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CITY OF VANCOUVER 

FIRST COUNCIL MEETING - 1970 

The First Meeting of the Council of the City of Vancouver for 
the year 1970 was held on Wednesday, January 7, 1970, in the Council 
Chamber, at approximately 9:30 A.M. 

PRESENT : His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 
Hardwick, Phillips, Rankin, 
Sweeney and Wilson 

ABSENT: Alderman Linnell 

CLERK TO THE COUNCIL : R, Thompson 

PRAYER The proceedings in the Council Chamber were opened 

with Prayer offered by the Rev. Dr , George Turpin, 
Civic Chaplain. 

'IN CAMERA ' MEETING 


The Council agreed to an 'In Camera' meeting later this day in 
regard to Personnel, Labour and Property matters. 

ADOPTION OF MINUTES 

MOVED by Aid. Calder, 
SECONDED by Aid. Sweeney, 

THAT the Minutes of the Regular Council meeting (including 'In 
Camera'), dated December 16, 1969, be adopted. 

- CARRIED 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Bird, 

THAT the Minutes of the Special Council 'In Camera' meeting 
dated December 23, 1969, be adopted. 

- CARRIED 

PRESENTATION: Grant of Arms 

The City Clerk presented to the Council a 'Grant of Arms' as 
given by the College of Heralds, London, England. A resume of 
information on the subject was filed with the Council. 

MOVED by Aid. Wilson, 
SECONDED by Aid. Sweeney, 

THAT this 'Grant of Arms' be received and appreciation 
expressed to the City Clerk for his endeavours in bringing this 
Coat of Arms to the City of Vancouver at this time. 

- CARRIED 

COMMITTEE OF THE WHOLE 


MOVED by Aid, Adams, 
SECONDED by Aid. Bird, 

THAT this Council resolve itself into Committee of the Whole, 
His Worship the Mayor in the Chair. 


- CARRIED 
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ENQUIRIES AND OTHER MATTERS 


Alderman Wilson - 
Traffic: 12th Avenue 
and Cambie Street 


referred to traffic congestion at the 
intersection of 12th Avenue and Cambie 
Street which he attributed to a con- 
siderable extent to the fact that left 
turns are permitted. The Alderman 
requested the Engineering Department 
submit a specific report on the traffic 
congestion at this intersection. 


His Worship so directed. 


Alderman Phillips - 
Proposed Increase in 
Bus Fares 


enquired if the Council will be dis- 
cussing the proposed increase in bus 
fares (reported in the newspaper 
recently) . 


Several members of the Council spoke 
to the question. 


Alderman Bird requested the Board of 
Administration revise a report for sub- 
mission to Council in regard to the 
comparative position in the supply of 
power, etc. to an urban area such as 
Vancouver, as compared with a rural 
area . 


COMMUNICATIONS OR PETITIONS 

1 . Safe Driving Week 

MOVED by Aid. Calder, 

THAT the communication from the Canada Safety Council, under 
date of December 19, 1969, in the matter of result of Safe Driving 
Week Campaign throughout Canada, be received for information. 

- CARRIED 

2. Meeting: Advisory Board to the Yellowhead 
Highway Association 


The Council noted an invitation from the Chairman of zhe 
Advisory Board to the Yellowhead Highway Association to attend a 
meeting in Saskatoon, January 30, 1970. After due consideration, 
it was, 

MOVED by Aid. Adams, 

THAT the communication be received . 

- CARRIED 

3. Building Maintenance Contract: 
East Wing of City Hall 


MOVED by Aid. Adams, 

THAT the communication, dated December 18, 1969, from the 
Vancouver and District Port Maritime Council commenting adversely 
on the action of Council in granting a recent contract respecting 
maintenance of the East Wing of the City Hall, be received for 
information . 


- CARRIED 
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COMMUNICATIONS OR PETITIONS (cont'd ) 

4 , Proposed C.B.C. Development 

A communication was noted from the Director of Planning. 
Canadian Broadcasting Corporation, that the C.B.C. Director for 
British Columbia has been instructed to contact the Mayor's Office 
to arrange a suitable date and time to discuss C.B.C. proposals 
for its Vancouver Consolidation Project. 


His Worship reported that a meeting has been set to meet 
representatives of the Corporation next week, following which 
senior officials will appear before the Council with a full report. 

MOVED by Aid. Calder, 

THAT the foregoing information be received, 

- CARRIED 


5 . Passport Office 

A communication was re!ceived from the Secretary of State for 
External Affairs advising p. satisfactory office location in the 
Vancouver downtown area has been determined, for occupancy in 
February, 1970, for a Passport Office. 

A similar communication was received from Mr. H. Winch, M,P. 


MOVED by Aid. Bird, 

THAT the foregoing communications be received 


- CARRIED 


6 , Deputy Mayor; First Quarter, 1970 

MOVED by Aid. Adams, 

TIJAT, pursuant to recommendation of His Worship the Mayor, 
Alderman Linnell be appointed Deputy Mayor for the Quarter 
commencing January 1, 1970, 


- CARRIED 


7 . Appointment of Civic Chaplain; 1970 

A communication from His Worship the Mayor advised of re- 
appointment of the Rev. Dr. George Turpin as Civic Chaplain for 
the year 1970. 

MOVED by Aid. Wilson, 

THAT this information be received, the Council being pleased 
with this appointment. 


- CARRIED 


8. Appointments: Boards and 
Commissions, et al, 1970 


MOVED by Aid. Bird, 

THAT the following appointments of various Council members 
to Boards and Commissions et al for the year 1970, as recommended by 
His Worship the Mayor, be approved; 


Alcoholic Receiving Hospital Board Alderman Wilson 

Athletic Commission Alderman Sweeney 

Auditorium Board Alderman Broome 

Callister Park Committee Alderman Calder 

Alderman Sweeney 


cont 'd . 
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COMMUNICATIONS OR PETITIONS (cont'd) 


Appointments: Boards and 
Commissions, et al , 1970 (cont'd) 

Civil Defence Board 

Downtown Parking Corporation 
General Hospital Board 


Greater Vancouver Regional) 
District and Regional ) 
Hospital District ) 


Mayor Campbell (Chairman) 
Alderman Wilson 
Alderman Linnell 
Alderman Hardwick 
Alderman Linnell 
Alderman Phillips 
Mayor Campbell - 5 votes 
Alderman Adams - ) 
Alderman Bird - ) 4 votes 
Alderman Broome- ) each 
Alderman Wilson- ) 


ALTERNATE for Mayor Campbell 

Alderman Sweeney 
ALTERNATE for Alderman Adams 

Alderman Calder 
ALTERNATE for Alderman Bird 

Alderman Phillips 
ALTERNATE for Alderman Broome 

Alderman Linnell 
ALTERNATE for Alderman Wilson 

Alderman Rankin 


Greater Vancouver Sewerage 
Board 


Alderman Adams 
Alderman Linnell 
Alderman Wilson 


Greater Vancouver Visitors 
and Convention Bureau 

Greater Vancouver Water 
District 


Alderman Linnell 

Alderman Adams 
Alderman Bird 
Alderman Broome 
Alderman Wilson 


5 votes 
) 4 votes 
) each 
) 


Industrial Development 

Commission of Greater Vancr 

Library Board 
Lower Mainland Municipal 
Association 

Metropolitan Board of Health 
of Greater Vancouver 

Mount St. Joseph's Hospital 

Board of Management 
Museum Board 

Official Traffic Commission 


Alderman Bird 
Alderman Hardwick 
Alderman Phillips 

Alderman Linnell 


Alderman Rankin 
Alderman Bird 

Alderman Linnell 
Alderman Rankin 


Pacific National Exhibition 
Advisory Directors 

Pacific National Exhibition 
Executive (Special Council 
Representative) 
Parking Commission 

Port of Vancouver Development 
Commit tee 


The Whole Council 


Alderman Adams 
Alderman Rankin 


Alderman Linnell 


cont ' d . 
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COMMUNICATIONS OR PETITIONS (cont'd) 


Appointments: Boards and 
Commissions, et al , 1970 (cent 'd ) 


Remembrance Day Committee 
St . Paul 's Hospital 
St. Vincent's Hospital 
Town Planning Commission 


Alderman Wilson 
Alderman Calder 
Alderman Sweeney 


Alderman Hardwick 


Vancouver-Fraser Regional 
Parks District 


Alderman Bird 


5 votes 


Alderman Broome - ) 

Alderman Linnell- ) 

Alderman Sweeney- ) 

Alderman Wilson - ) 


4 votes 
each 


ALTERNATES 


Alderman Hardwick 
Alderman Rankin 


Vehicles-f or-Hire Board 


Alderman Rankin 


- CARRIED 


9. Appointments: Standing 
Committees, 1970 


The following letter was noted from His Worship the Mayor: 


"I wish to recommend that the Standing Committees be 
re-appointed on the same basis as last year with the 
exception that the Planning find Development and 
Transportation Committee be split so that transpor- 
tation matters can be handled separately. 

Accordingly, it is further recommended that such 
Committees be Chaired as follows: 

Finance Alderman Adams 

Planning and Development Alderman Bird 

General Purposes Alderman Broome 

Transportation Alderman Wilson 

Health and Welfare Alderman Linnell" 


MOVED by Aid. Sweeney, 

THAT the foregoing recommendations of appointments of 
Chairmen of Standing Committees for 1970 be approved. 


10 , Coat of Arms 

The City Clerk reported as follows: 

"I have great pleasure in presenting to Council the Grant of 
Arms by the College of Heralds dated March 31, 1969, This 
Grant was made pursuant to the formal application by His 
Worship Mayor Campbell in September 1968. In furtherance of 
the Council's intention to have its Coat of Arms registered, 
correspondence was commenced with the College of Heralds in 
1966. In that year. Mayor Rathie visited the Chester Herald, 
Mr. W.J.G. Verco, and took with him some preliminary sketches, 
Mr. Verco 's comments were noted and further sketches were 
prepared, which I took to the College of Heralds in July, 1968. 


- CARRIED 


cont 'd . 
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COMJllUNICATIONS OR PETITIONS (cont'd ) 

Coat of Arms (cont'd) 

The document conveying the Grant and bearing the Seals of the 
three Kings of Arms and prepared under the direction of the 
Chester Herald, is now in the City's possession. 

Having a new Coat of Arms will involve the City in some 
expenditures for such things as dies for medals, badges, 
service pins, uniform badges, letterheads, colour trans- 
parencies and so forth. It is not thought propei* to 
recommend that the existing stock of stationery and other 
objects bearing the Coat of Arms should be disposed of, but 
that arrangements should be made for the progressive replace- 
ment of these things when the present stocks are exhausted. 
The principal expenditures will occur initially in the 
replacing of relatively expensive dies so that the various 
kinds of medals and badges in the new form can be ordered 
as needed. 

As far as can be ascertained at the present time, these 
various expenditures should not exceed $5,000.00. The 
initial costs are, of course, the heaviest. This estimate 
will also include the cost of dies for uniform badges worn 
by the various uniformed members of the Police Force and 
other City Departments. 

I, therefore, submit the following recommendations: 

(1) RECOMMENDED THAT the Mayor and the City Clerk be 
directed to take necessary steps in line with the 
report by the City Clerk at a cost not to exceed 
$5,000.00. 

(2) RECOMMENDED THAT the City Clerk be directed to send a 
true copy of the Coat of Arms to the various Boards and 
they be asked to follow the same policy as the Council, 
that is, to introduce the use of the new Coat of Arms 
progressively as the need arises." 

MOVSD by Aid. Sweeney, 

THAT the foregoing recommendations of the City Clerk be 
approved . 

- CARRIED 

11 . Christmas Tree Burn (Spanish Banks) 

Requests were received from the West Point Grey Community 
Association and West Point Grey Home Owners' Association to allow 
burning of Christmas trees at Spanish Banks on January 16, 1970. 

MOVED by Aid. Wilson, 

THAT this request be approved, subject to the approval of the 
Fire Chief as required by the. relevant By-law. 

- CARRIED 

12. Supervised Care Facilities 
(Senior Citizens) 


The Chairman of the Standing Committee on Health and Welfare 
(Alderman Wilson), submitted a letter dated January 5, 1970, 
recommending as Vancouver's Centennial project, a domiciliary 
senior citizens' housing complex, thereby honouring pioneer 
citizens . 


cont 'd . 
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COMMUNICATIONS OR PETITIONS (cont'd ) 

Supei'vised Care Facilities 
Senior Citizens (cont'd) 

In this regard the Alderman recommended the proposal be con- 
sidered by the Health and Welfare Standing Committee and by the 
Council Committee appointed to recommend a centennial project for 
1971, 

MOVED by Aid. Wilson, 

THAT this proposal be referred for consideration to the two 
Committees mentioned in the letter of January 5, 1970. 

- CARRIED 

BOARD OF ADMINISTRATION AND OTHER REPORTS 
A , General Report, January 1, 1970 
Works and Utility Matters 

(i) Reduction in Train Services (Clause 9) 

The Board of Administration advised of a resolution from the 
City of Edmonton opposing any suggested reduction in train services 
to Edmonton, including the proposed elimination by the Canadian 
National Railways of the Panorama trains and other services to 
Edmonton, The City requests Vancouver take appropriate 
action to assist Edmonton in its position in this matter. 

MOVED by Aid, Adams, 

THAT no action be taken on this matter. 

- CARRIED 

(ii) Balance of Works and Utility Matters 

MOVED by Aid, Bird, 

THAT, in respect of the report of the Board of Administration 
(Works and Utility matters), dated January 2, 1970, Clauses 1 to 5 
inclusive and 7 and 8 be adopted and Clause 6 received for 
information . 

- CARRIED 

Social Service and Health Matters 

(i) Illegal Occupancy: 6754 Sherbrooke Street 
Mr. and Mrs, K, Barker (Clause 1) 


At a previous meeting the Council deferred action on a request 
by Mr. and Mrs, K. Barker for an extension in connection with 
illegal occupancy at 6754 Sherbrooke Street. The deferment was 
to allow a report from the Board of Administration for further 
consideration of the Council's policy. 

The Board of Administration submitted the Building Inspector's 
report detailing the situation, pointing out Council has never 
considered as part of its policy parents accommodating married 
sons or daughters with normal earning capacity, 

MOVED by Aid, Phillips, 

THAT the Council's policy be reaffirmed. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Social Service and Health Matters (cont'd ) 

(ii) Illegal Suite - 565 East 58th Avenue 
David L. Hughes (Clause 3) 


It was agreed to defer further consideration of this matter 
pending the hearing of a delegation as requested. 

(iii) Illegal Occupancy - Hardship Case 

Mr. Antonio Spitale, 1949 East 6th Avenue (Clause 2) 

MOVED by Aid. Bird, 

THAT Clause 2 of the report of the Board of Administration 
(Social Service and Health matters), dated January 2, 1970, be 
adopted . 

- CARRIED 


Harbours and Parks Matters 


Proposed Fill in the English Bay East of 
Chestnut Street, north of Vanier Park 


MOVED by Aid. Bird, 

THAT the report of the Board of Administration (Harbours and 
Parks matters), dated January 2, 1970, be adopted. 

- CARRIED 


Building and Planning Matters 


(i) Briefs re False Creek Development (Clause 1) 


In considering this clause, the following motion was passed: 

MOVED by Aid. Hardwick, 

THAT the Director of Planning be requested to report to the 
Council on this subject, and particularly the representations 
from the public, by not later than February 28, 1970. 


- CARRIED 


(ii) Balance of Building and Planning Matters 


MOVED by Aid. Adams, 

THAT Clauses 2 to 5 inclusive of the report of the Board of 
Administration (Building and Planning matters), dated January 2, 
1970, be adopted. 

- CARRIED 


Licenses and Claims Matters 


Claims of Reeves & Sons (Canada) Ltd. and 
J.E. Johnston Enterprises Ltd. 


MOVED by Aid . Bird , 

THAT the report of the Board of Administration (Licenses and 
Claims matters), dated January 2, 1970, be adopted. 

- CARRIED 


Fire and Traffic Matters 


Mardi Gras Society: 
Parade in Downtown Area 


MOVED by Aid. Bird, 

THAT the report of the Board of Administration (Fire and 
Traffic matters), dated January 2, 1970, be adopted. 

- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Finance Matters 

MOVED by Aid. Bird, 

THAT the report of the Board of Administration (Finance matters) , 
dated January 2, 1970, be adopted, 

- CARRIED 

B. Personnel Matters. 
Supplementary 


MOVED by Aid. Bird, 

THAT the report of the Board of Administration (Personnel 
matters. Supplementary), dated January 2, 1970, be adopted. 

- CARRIED 

C . Property Matters 

MOVED by Aid. Sweeney, 

THAT the report of the Board of Administration (Property 
matters), dated January 2, 1970, be adopted. 

- CARRIED 

D. Illegal Suites: 
Extension of Removal Dates 

The Board of Administration, under date of December 23, 1969, 
reported as follows: 

"The Director of Planning and the City Building Inspector have 
submitted the attached report, dated December 23, 1969, 
dealing with the extension of removal dates for illegal 
suites throughout the City. 

In view of the continuing critical housing situation, the 
Director of Planning and the City Building Inspector recommend 
that : 

(1) The December 31, 1969 and December 31, 1970 expiry dates 
for development permits for illegal suites in (RS-1) 
areas be renewed upon application for a new development 
permit to December 31, 1972. 

(2) The expiry dates for development permits in 'other than 
(RS-1) Districts' be renewed upon application for a 
development permit to December 31, 1972, where a satis- 
factory standard of accommodation is provided with 
respect to such items as ceiling height, plumbing and 
general suitability. 

Your Board RECOMMENDS the foregoing recommendations of the 
Director of Planning and the City Building Inspector be 
approved . " 

The Northwest Point Grey Homeowners' Association submitted 
a communication opposing any extension . 

MOVED by Aid. Wilson, 

THAT the foregoing report of the Board of Administration 
be approved. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

E . Urban Renewal 

(i) Strathcona Area 

The Board of Administration, under date of January 2, 1970, 
submitted the following report: 

"Your Board has received a report on Urban Renewal - Strathcona 
Area as prepared by a Joint Committee representative of 
Strathcona Property Owners and Tenants Association, Central 
Mortgage & Housing Corporation, the Province of British 
Columbia and the City of Vancouver. 

The report makes the following recommendations: 

' (a) City Council endorse the general program and procedure 
agreed to by the Working Committee for investigations 
leading to the rehabilitation of the Strathcona area. 

(b) The City Council endorse the attached copy of the 
agreement between the Strathcona Property Owners and 
Tenants Association and its consultants, Birmingham 
and Wood. 

(c) City Council authorize the Working Committee to 
administer the unexpended balance for the preparation 
of Scheme 3 to be devoted to the investigations by 
consultants and the City Departments as outlined above. 
It is not expected that cost of the work involved will 
exceed the balance in the Scheme accounts, 

(d) City Council authorize the Comptroller of Accounts to 
accept payment progress statements from the Consultants, 
Birmingham and Wood, in regard to the agreement noted 
in (b) provided that such statements are endorsed by 
the President and Secretary of the Strathcona Property 
Owners and Tenants Association and signed by the 
Chairman of the Working Committee. 

(e) Copies of the attached report be sent to the 
Honourable Robert Andras, Minister responsible for 
Housing, and to the Honourable Dan Campbell, Minister 
of Municipal Affairs, for their information. ' 

Your Board endorse the recommendations of the Joint Committee 
subject to the following: 

(1) The Consultants, Messrs, Birmingham and Wood, shall be 
appointed by the City subject to an agreement satis- 
factory to the Corporation Counsel; 

(2) Their terms of reference shall otherwise be as stated, 
except that consultation required by the Strathcona 
Property Owners and Tenants Association on technical 
matters shall have the prior approval of the Working 
Committee ; 

(3) The matters as listed in 4., A to F, of the letter of 
Birmingham & Wood, dated December 19, 1969, to the 
Strathcona Property Owners and Tenants Association, 
shall be by way of working with City representatives 
and shall be subject to approval by the School Board 
and Park Board to the extent that such investigations 
concern matters within their jurisdiction. 


cont 'd . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
Urban Renewal (cont 'd) 

(4) To the extent that rehabilitation shall involve public 
funds the study shall consider the economic as vyell as 
the social implications of any proposals advanced; 

(5) That the Director of Finance of the City of Vancouver 
be added to the Working Committee; 

(6) That the proposal as approved by Council be submitted 
to the Provincial and Federal Governments for their 
ratification prior to the commencement of the studies," 

MOVED by Aid, Wilson, 

THAT the foregoing report be adopted, 

- CARRIED 

(ii) Vacant Sites and Displaced Owners 

MOVED by Aid, Bird, 

THAT the Urban Renewal Coordinating Committee be asked to 
review vacant sites cleared as a result of urban renewal, or owned 
by the City, with a view to such sites being made available in 
some way to owners displaced by previous urban renewal schemes. 

- CARRIED 

(iii) Rehabilitation; West End 

MOVED by Aid, Phillips, 

THAT the Chairman of the Social Development Committee 
discuss with the Director of Social Planning/Community Development 
the possibility of activating a similar rehabilitation program 
re Strathcona area, for the West End, 

- CARRIED 

(iv) Rehabilitation Programs: 

Initial Participation by Provincial Government 

Alderman Calder suggested His Worship the Mayor be requested 
to communicate with the appropriate authorites in the Provincial 
Government requesting initial participation in cost of rehabilit- 
ation programs similar to the Strathcona Area project and the 
letter be followed up by Alderman Bird as considered advisable. 

His Worship the Mayor agreed accordingly, 

F. Report of Standing Committee 
on Finance 


MOVED by Aid, Wilson, 

THAT the report of the Standing Committee on Finance dated 
December 23, 1969, be received for information, 

- CARRIED 

G, Report of Standing Committee on 
Health and Welfare 


MOVED by Aid. Wilson, 

THAT the report of the Standing Committee on Health and 
Welfare dated December 23, 1969, be received for information; 

FURTHER THAT the United Community Services be requested to 
submit its report on Social Service Allowances to the Council as 
soon as possible. 

- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

H. Report of Special Committee re 
Illegal Suites (Hardship) 

The Council received the following report, dated January 2, 
1970, from its Special Committee re Illegal Suites, Hardship Cases: 

"The Committee of Officials has considered the following 
requests under the policy established by Council concerning 
Illegal Suites - Hardship Cases, and reports with 
recommendations as follows: 

(a) That the following applications be approved: 

Mrs. Victoria Andruszko (owner), 4176 Skeena Street 

Florence A tanasov (tenant) , 244 East 17th Avenue 

Christine M. Beaulieu (tenant), 1045 East 55th Avenue 

Hugh H. Brown (tenant), 5395 Wales Street 

Andrea Calzuolo (tenant) , 2717 Franklin Street 

Mrs. Gizeb Chizik (owner), 3009 Quebec Street 

Mrs. Anna Fedora (owner), 2241 East Pender Street 

Mrs. Alice Formo (tenant), 1031 Kelowna Street 

Mrs. Anne Frederiksen (owner), 7169 Quebec Street 

Hazara S. Garcha (owner), 5326 Fleming Street 

Mrs. Adolf ine Giesbrecht (owner), 2008-10 East 47th Avenue 

Mr. Allen B. Gliege (tenant), 2542 East 12th Avenue 

Eli Golesh (owner), 470 West 19th Avenue 

Miss Marion Gould (tenant) , 2884 East 10th Avenue 

John A. and Caroline Greenwood (owners), 3326 Vanness Avenue 

Edward Peter Hoeppner (tenant) , 5092 Slocan Street 

Parduman Singh Hundal (owner) , 214 East 63rd Avenue 

C. Bertram and Olive B. Huyck (owners), 1972 West 35th Ave. 

Mrs. Suzanne Jansen (tenant), 5773 Culloden Street 

Mrs. Arlene L. Kelland (tenant), 2061 Mannering Street 

Katherine M. Kelly (owner), 389 East 36th Avenue 

Mrs. A. Beatrice Kerwood (tenant), 3534 West 26th Avenue 

Mrs. Laverne M. Lane (tenant), 3606 West 33rd Avenue 

Mrs. Antonina Marcjan (owner), 4175 Carnarvon Street 

Mrs. Dianne Marks (tenant), 6650 Lanark Street 

Mrs. Rose Merin (owner), 825 West 14th Avenue 

Peter Nahirney (owner) 490 East 16th Avenue 

Robert L. Ouchi (tenant), 4439 Quebec Street 

Butturu and Sauitri Parmandand (owners) , 4498 Beatrice Street 

Joseph Petek (tenant) , 342 East 32nd Avenue 

Mr. and Mrs. Gerhardt Peters (tenants), 779 E. 56th Avenue 

Mr. and Mrs. Dennis James Peterson, 7825 Nanaimo Street 

Miss Helen Riggs (tenant), 845 West 14th Avenue 

Edward J. Rochon (tenant), 2718 Alberta Street 

Mrs. Josef R. Scheuerer (owner), 281 East 15th Avenue 

Dean Scroggie (tenant) , 6075 Main Street 

Mr. Mukhtair Singh Sidhu (owner), 204 West 63rd Avenue 

Warren Roger Skidmore (tenant) , 5052 Chambers Street 

John Slemko (owner), 2165 East 39th Avenue 

Mrs. Catherine Sly (tenant), 6740 Inverness Street 

Mrs. Mary Sujich (tenant), 656 East 50th Avenue 

Mrs. Elizabeth Thiessen (tenant), 6239 St. Catherines Street 

Percy W. Trestain (tenant) , 3630 Dundas Street 

Florence Vance (owner) , 1033 East 12th Avenue 

Robert M. Walker (tenant), 1550 West 60th Avenue 

Mrs. J. Vankuyk (owner), 5595 Killarney Street 

Water W. Wallinder (tenant), 502 East 16th Avenue 

Sharon Margaret Wallisser (tenant), 3216 West 24th Avenue 


cont ' d . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Report of Special Committee re 
Illegal Suites (cont'd) 


(b) That the following application be approved for two years 
from the date of the passing of this Resolution: 

Robert J. Wilson (owner), 520 East 56th Avenue 

(c) That the following applications be approved for one year 
from the date of the passing of this Resolution: 

Lava Atanackovich (owner) , 2210 West 1st Avenue 
Dennis R, Brown (tenant), 350 East 57th Avenue 
John R, and Margaret C. Borgerson (tenants), 

551 East 58th Avenue 
Antonio Fiel de Sousa (tenant), 3445 Nanaimo Street 
Karl Horst Eha (owner) , 4581 Quebec Street 
Sardara Singh Gill (owner) , 7875 Fraser Street 
Alex J, Gregoric (owner), 458 East 37th Avenue 
Mrs, Maria Niebuhr (tenant), 6161 St, Catherines Street 


(d) That the following application be approved for six months 
from the date of the passing of this Resolution: 

Mrs. Dorothy Vogl (tenant), 2778 West 22nd Avenue 

(e) That the following applications be not approved: 

Hugh E. Adamson (tenant), 7892 Heather Street 

Maxwell and Marguerite Anderson (owners), 3450 Seaforth Dr , 

Leroy P, Dunn (tenant), 4879 Joyce Street 

Forrest L. Hardy (absentee owner), 3993 Perry Street 

Chung Man and Lorretta Leung (owners) , 534 East 21st Avenue 

John E, Lindy (tenant) , 7892 Heather Street 

Collin Shadrech (owner), 6414 St. Catherines Street 

Abe and Sara Shulz (tenants) , 6835 Knight Street 

Mr, and Mrs. William Duncan Smith (owners), 

3708 Point Grey Road 
Nicolas and Evangelia Stef anitsis (owners) , 

2182 West 20th Avenue 
Elio Zordan (tenant) , 4675 Rupert Street 

(f) That, pursuant to Council's decisions, the Building 
Inspector be instructed to take the necessary action in 
regard to these applications, based on established 
Council Policy." 


MOVED by Aid, Sweeney, 

THAT the foregoing report of the Special Committee re Illegal 
Suites (Hardship), dated January 2, 1970, be approved, 

- CARRIED 


COMMITTEE OF THE WHOLE 


MOVED by Aid, Bird, 

THAT the Committee of the Whole rise and report, 

- CARRIED 

MOVED by Aid, Bird, 
SECONDED by Aid, Wilson, 

THAT the report of the Committee of the Whole be adopted. 


- CARRIED 
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The Council recessed at approximately 10:45 a.m., following 
which the Council reconvened 'In Camera' in the Mayor's Office 
and then reconvened in open session in the Council Chamber at 
approximately 11:20 a.m. 

BY-LAWS 

1 . DEBENTURE BY-LAW ($6,500,000 ) 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT leave be given to introduce a By-law to contract a debt 
by the issue and sale of debentures in the aggregate principal 
amount of $6,500,000.00 in lawful money of the United States of 
America for the objects set out in Schedule "C", and the By-law 
be read a first time. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in 
the Chair . 

- CARRIED 

MOVED by Aid. Adams, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal. 

- CARRIED 

(The By-law received three readings) 

2. BY-LAW TO AMEND BY-LAW No. 3792 BEING THE 
PROCEDURE BY-LAW (First Council Meeting) 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT leave be given to introduce a By-law to amend By-law 
No. 3792, being the "Procedure By-law", and the By-law be read a 
first time. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT Council do resolve itself into Committee of the Wholes to 
consider and report on the By-law, His Worship the Mayor in the 
Chair . 

- CARRIED 

MOVED by Aid. Adams, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

cont 'd . . . 
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BY-LAWS (cont'd) 

By-law to amend By-law No. 3792 
being the Procedure By-law (cont'd) 

MOVED by Aid, Adams, 
SECONDED by Aid, Broome, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid, Adams, 
SECONDED by Aid, Broome, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal , 

- CARRIED 

(The By-law received three readings) 

3, BY-LAW TO AMEND BY-LAW No, 4054 BEING 
THE STREET NAME BY-LAW 

MOVED by Aid, Bird, 

SECONDED by Aid, Wilson, , 

THAT leave be given to introduce a By-law to amend By-law 
No, 4054 being the Street Name By-law, and the By-law be read a 
first time, 

- CARRIED 

MOVED by Aid, Bird, 
SECONDED by Aid, Wilson, 

THAT the By-law be read a second time, 

- CARRIED 

MOVED by Aid, Bird, 
SECONDED by Aid, Wilson, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in 
the Chair, 

- CARRIED 

MOVED by Aid, Bird, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid, Bird, 
SECONDED by Aid, Wilson, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid, Bird, 
SECONDED by Aid, Wilson, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal , 

- CARRIED 

(The By-law received three readings) 

MOTIONS 


$6,500,000 Debenture Purchase Agreements 


AMENDED 
SEE PAGE. SQL 


MOVED by Aid, Adams, 
SECONDED by Aid, Bird, 

THAT WHEREAS By-law No, 4468 of the City of Vancouver passed 
on the 7th day of January, 1970, authorized the issue of 9-1/2% 
Debentures of the City in the principal amount of $6,500,000 U,S,, 
dated the 15th day of January, 1970 and payable on the 15th day 
of January, 1990; 

cent 'd . , , 
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MOTIONS (cont'd) 

$6,500,000 Debenture Purchase Agreements (cont'd ) 

AND WHEREAS the following respective purchasers have agreed 
to purchase the following respective principal amounts of the said 
Debentures : 

Principal Amount of 
Name of Purchaser Debentures in U.S. Dollars 


State of Iowa 
State of Washington 

Teachers' Retirement System 
Seattle Retirement System 
Bankers National Life 

Insurance Company 
Occidental Life Insurance 

Company of California 
State of Oregon 
Municipal Employees Annuity 8s 

Benefit Fund of Chicago 
State of Iowa 
Bankers Life Company 
Navy Mutual Aid Association 
North Carolina Mutual Life 

Insurance Company 
American United Life Insurance 

Company 

Guaranty Mutual Life Company 


$ 


500.000 


750,000 
500.000 


500,000 

500,000 
500,000 

500,000 
500,000 
1,000,000 
500,000 

250,000 

250,000 
250,000 


AMCMDED 
SFE FAG!. .ST^ I 


subject to the terms and conditions set forth in the Purchase 
Agreements at the price of 99.12% of the principal amount of such 
Debentures plus accrued interest, if any, to the date of purchase; 


NOW THEREFORE BE IT RESOLVED: 


THAT Purchase Agreements similar in form to the draft Purchase 
Agreement filed with the City Clerk and signed by him at this 
meeting for identification, be entered into between the City and 
each of the said purchasers of the Debentures by affixing thereto 
the Common Seal of the City and by the signatures of the Mayor and 
the City Clerk and that all action heretofore taken by the said 
Mayor and the said City Clerk in approving the form of the said 
Purchase Agreements and executing the same be hereby ratified and 
confirmed . 

- CARRIED 


2. Proceeds from Sale of Debentures, $6,500,000 
(Bank of Montreal Trust Company) 

MOVED by Aid. Adams, 
SECONDED by Aid. Bird, 

THAT WHEREAS the City of Vancouver has authorized the sale 
in New York of debentures worth $6,500,000.00; 

NOW THEREFORE BE IT RESOLVED that Bank of Montreal Trust 
Company, 2 Wall Street, New York, N.Y., is hereby authorized to 
accept on behalf of the City of Vancouver the proceeds from the 
sale of debentures and to deliver the debentures to the 
purchasers subject to such instructions as may be given by the 
Director of Finance. 


- CARRIED 


JAN ^1970 

Council Meeting, January 7,1970 

MOTIONS (cont'd ) 

3. Allocation of Land for Highway Purposes 
(5518 Rupert Street, 2427-2443 Nanaimo Street, 
2192 Kings way) 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Bird, 

THAT WHEREAS the registered owners have conveyed to the City 
of Vancouver, for highway purposes, the following lands: 

1. All that portion of Lot "C" of Lots lA , 1 and 2, Block 14, 
District Lot 50, Group 1, New Westminster District, Plan 
4116, described as follows: 

Commencing at the south westerly corner of said Lot "C"; 
Thence North 50 feet, more or less, following in the 
westerly limit of said Lot "C" to the north westerly corner 
of said Lot "C"; Thence N 89° 46' E 12.5 feet following 
in the northerly limit of said Lot "C"; Thence S 8° 31 ' 
30" W 50.59 feet, more or less, to intersection with the 
southerly limit of said Lot "C" at a point 5 feet easterly 
from the south westerly corner of said Lot "C"; Thence S 89^ 
46 ' W 5 feet following in the southerly limit of said Lot "C" 
to the point of commencement. The same as shown outlined 
red on plan prepared by A. Burhoe, B.C.L.S., dated 
February 14, 1968, and marginally numbered LF 3927 

2. West 2 feet of each of Lots 13 and 14, Block 3 of Block 150, 
District Lot 264"A", Group 1, New Westminster District, 
Plan 2469 

3. All that portion of Lots 3 and 4 except that part how 
Kingsway (Reference Plan 2407), of Subdivisions "A" to "C" 

of Lot 6, Block 3, District Lot 393, Group 1, New Westminster 
District, Plan 2556, lying to the South of a line drawn 
parallel to and 10 feet perpendicularly distant Northerly 
from the Southerly limit of said part of Lots 3 and 4 and 
extending from the Westerly limit of said part of Lot 3 to 
the Easterly limit of said part of Lot 4. The same as 
shown outlined red on plan prepared by A. Burhoe, B.C.L.S., 
dated December 3, 1969, and marginally numbered LF 4707. 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for highway purposes ; 

BE IT THEREFORE RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
highway purposes, and declared to form and constitute portions of 
highway. 

- CARRIED 

4. Closing and Stopping Up also Dedication for 
Highway Purposes (Lane north of Broadway, 
east of Macdonald Street) 


MOVED by Aid. Sweeney, 
SECONDED by Aid. Bird, 

THAT WHEREAS the City of Vancouver is the owner of all the 
streets and lanes lying within the limits of the City of Vancouver; 
and , 

AND WHEREAS Canada Safeway Limited is assembling Block 20, 
District Lot 192, as a supermarket site; and 


cont 'd 
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MOTIONS (cont'd) 

Closing and Stopping Up also Dedication 
for Highway Purposes (cont'd) 

WHEREAS the City of Vancouver owns portions of lots for highwa^' 
purposes within said Block 20 that it wishes to dedicate for 
highway ; 

THEREFORE BE IT RESOLVED that all the lane dedicated by the 
deposit of Plans 5537, 4090 and 5113, together with the following 
established portions of lane, namely; 

the South 6 feet of Lot 1, 
the North 10 feet of Lot 7, 

that part of the West | of the East 5 and that part of the 
East I of the West | of Lot 6 included in Explanatory Plan 
7186, 

that part of Lot "A" of Lots 6 and 7 included in 
Explanatory Plan 7186, 

the North 10 feet of the East 33 feet of Lot 5, 

the North 10 feet of Lot 5 except the westerly 34 feet and the 
easterly 33 feet and except portion included in Parcel "A", 
(Ex. Plan 4608) , 
all in said Block 20, 

be closed, stopped up and conveyed to Canada Safeway Limited; 

AND BE IT FURTHER RESOLVED that the remainder of the lands, 
which are City owned, within said Block 20 be dedicated for highway; 

AND BE IT FURTHER RESOLVED that all of said Block 20 be 
subdivided into two parcels with the required dedication for 
highway purposes, 

- CARRIED 

5, Delegation Requests; Organizations 

At the Council meeting on December 16, 1969, Notice was called 
on a motion by Alderman Adams and Alderman Sweeney regarding 
delegation requests from organizations. The motion was changed 
with the approval of Council, and now reads as follows: 

MOVED by Aid, Adams, 
SECONDED by Aid, Sweeney, 

THAT WHEREAS the City Council receives many delegations which 
represent variously, individuals, companies, societies, organizations 
or groups of people organized in less formal manner; 

In order that Council may be better informed of the nature of 
the representations and the extent to which the delegation in each 
instance is supported in its representations; 

IT IS RESOLVED THAT, at the request of any member of the 
Council, any organization or society or group which asks for 
permission to appear before the Council be required to file with 
the City Clerk a list of the members or directors of such organiz- 
ation, society or group, in such form as may be approved by City 
Council , 


(lost) * 
(see next page) 



447 


Council Meeting, January 7, 1970 19 

MOTIONS (cont'd) 

Delegation Requests: 
Organizations (cont'd ) 

A recorded vote was requested on this matter. The result, 
therefore, is as follows: 

FOR THE MOTION AGAINST THE MOTION 

Alderman Wilson Alderman Phillips 

Alderman Sweeney Alderman Calder 

His Worship the Mayor Alderman Bird 

Alderman Adams Alderman Rankin 

Alderman Broome Alderman Hardwick 

A tie vote resulted. The motion was, therefore, declared - LOST * 

6, False Creek Development: 
Housing 

At the Council meeting on December 16, 1969, Notice was given 
of a motion re the subject matter. With the agreement of Council 
the motion was altered and now reads as follows: 

"MOVED by Aid. Phillips, 
SECONDED by Aid. Calder, 

THAT, if and when the City's land on False Creek is developed 
for residential purposes, provision be made in the planning of the 
area for the inclusion of a significant amount of low cost, publ ic , 
private and senior citizens' housing." 

The. motion was put and, - CARRIED 

7 , Schedule of Council Meetings for 1970 

MOVED by Aid, Sweeney, 
SECONDED by Aid, Bird, 

THAT the following proposed schedule of meetings for the year 
1970 be adopted: 

MONTH DAY (Tuesday) TIME 

January 13 9:30 A,M, 

20 
27 


February 3 

10 
17 
24 

March 3 

10 


17 
24 

(Skip 31) 


IT 
t1 


It 
It 
tl 


April 7 

14 
21 
28 


It 
It 


cent 'd 
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MOTIONS (cont'd ) 
Schedule of Council Meetings for 1970 (cont'd) 


20 


MONTH 


May 


DAY (Tuesday ) 

5 
12 

(Skip 19) 
26 


TIME 

9:30 A.M. 


June 


2 

9 
16 
23 

(Skip 30) 


tt 
It 


July 


7 
14 
21 
28 


August 


4 
11 
18 
25 


September 


(Skip 8) 
15 
22 
29 


It 
It 
It 


October 


(Skip 13) 
20 
27 


It 
It 


November 


3 
10 
17 
24 


It 
tl 
It 
II 


December 


(Skip 8) 
15 
22 
29 


- CARRIED 
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NOTICE OF MOTION 

The following Notices of Motion were submitted and recognized 
by the Chair: 

1. Vancouver Rental Accommodation Grievance Board: 
Proposed Regulation No, 14: Notices to Vacate 
and Rental Increases 


MOVED by Aid, Rankin, 

i'HAT wherever a landlord claims that continued occupancy by a 
tenant will result in deterioration of the premises going beyond 
reasonable wear and tear, or wherever the tenant is in arrears for 
a period of two months, or wherever the landlord claims that the 
tenant is a gross nuisance to his neighbours, or wherever the 
premises are being utilized for illegal activity, or wherever the 
landlord requires the premises for occupancy either by himself or 
his immediate family, then the landlord may apply to the Rental 
Accommodation Grievance Board for a decision tenninating the tenancy 
and granting possession to the landlord; 


In such a case, the chairman of the Grievance Board shall 
notify the tenant and arrange for a formal hearing before the Board 
within one month. If the Board is satisfied that any of the 
reasons mentioned above have been established, they shall make an 
order terminating the tenancy and grant possession to the landlord; 
providing there is alternative accommodation for the tenant available 
and providing that the tenant is given an additional one month's 
time to vacate. 


The Rental Accommodation Grievance Board shall have the right, 
in what it considers to be exceptional circumstances, to order 
hearings before it immediately following the serving of the normal 
one month's notice, and if justified, grant quick possession to the 
landlord , 


The Vancouver Rental Accommodation Grievance Board shall 
appoint Rent Review Officers. These Officers shall have the 
authority to investigate complaints of unreasonable rent increases, 
to mediate between the parties, and to recommend what increase in 
rent, if any, is justified. 

The Vancouver Rental Accommodation Grievance Board shall be 
authorized on the application of a Rent Review Officer, a landlord, 
or a tenant, to reinvestigate a case where the Rent Review Officer's 
recommendations have not been followed or where any party is dis- 
satisfied with the Officer's disposition of the case. After making 
its investigation the Grievance Board shall send a copy of its 
finding and its recommendations as to what would constitute just 
resolution of the case to all parties in the form of a written 
report , 

Where a landlord fails to act in accordance with the Board's 
recommendations, the Board shall send a copy of its findings and 
recommendations, together with the landlord's reply, to the Vancouver 
City Council , 

The Vancouver City Council shall be empowered to publish the 
report of the Vancouver Rental Accommodation Grievance Board 
dealing with the rent increase. 


(Notice) 
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NOTICES OF MOTION (cont'd) 

2, False Creek Development: 

Area Generally between Burrard and 
Cambie Bridges 


MOVED by Aid. Bird, 
SECONDED by Aid, Wilson, 

THAT WHEREAS the redevelopment of False Creek is a pressing 
City issue; 

AND WHEREAS the City Planning Department has proposed several 
concepts for the long range redevelopment of the whole False Creek 
area of which Concept 4 appears to be the most viable; 

AND WHEREAS the City has acquired property from the Provincial 
Government to hold approximately 85 acres on the South side between 
Cambie and Burrard Bridges which is ripe for redevelopment; 

BE IT RESOLVED THAT the Technical Planning Board be instructed 
as follows: 

(a) bring forth a Development Plan for the redevelopment of the 
area generally between Burrard and Cambie Bridges north of 
6th Avenue for the consideration by Council as an Official 
Development Plan, This official plan would serve as the 
guidelines for subsequent rezoning(s) to CD-I Comprehensive 
Development District to permit the uses suggested in 
Concept 4 and to designate the form and density of 
development 

(b) bring forth proposed amendments to the Zoning and Development 
By-law to permit the development of residential and 
commercial uses on the Fairview Slopes (generally north of 
the lane south of Broadway to 6th Avenue between Granville 
and Cambie Streets) by 

(i) modifying the C-2 zoning between the lane south of 
Broadway and 8th Avenue to permit tower buildings and 
residential uses and eliminate other uses not compatible 
with the residential 

(ii) rezoning the area between 6th Avenue and 8th Avenue to a 
new District Schedule to permit residential use at a 
density not to exceed the provisions of the RM-3 
Schedule and to include special regulations covering 
the unique site features of slope, view and lack of 
lanes. Such zoning should also consider existence of 
commercial buildings of good quality and the inclusion 
of a small commercial component on the residential sites 

AND THAT the Director of Planning make an application to amend 
the Zoning and Development By-law along the lines aforesaid in (b) 
in regard to the area generally described as the Fairview Slopes; 

AND THAT concurrently a report on any modification to the street 
system and the effects of the proposed rezoning on traffic in the 
Fairview area should also be presented. 


(Notice) 
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NOTICES OF MOTION (cont'd ) 

3 . Bus Fares 

MOVED by Aid. Rankin, 
SECONDED by Aid. Calder, 

THAT WHEREAS B.C. Hydro Chairman Dr. Gordon Shrum has intimated 
that bus fares will be increased, and 

WHEREAS this will work a considerable hardship on lower income 
groups who are the most frequent users of the bus system, and 

WHEREAS Dr. Shrum has suggested that if the Provincial Government 
does not make an adequate contribution to the deficit of the bus 
systtem, then the Municipalities should be compelled to do so, and 

WHEREAS the provision of cheap, fast transit should be regarded 
as an essential service to be subsidized, in the same way as fire 
and police protection, 

THEREFORE BE IT RESOLVED that Vancouver Council register its 
opposition to any increase in bus fares, and 

BE IT FURTHER RESOLVED that we insist that the bus system 
continue to be subsidized from B.C. Hydro profits and from the 
surplus in Provincial : Government revenues. 


(Notice) 


4. Increase in Power Rates 


Alderman Rankin filed with the City Clerk the following 
Notice of Motion: 

MOVED by Aid. Rankin, 

THAT WHEREAS B.C. Hydro Chairman Dr. Gordon Shrum has announced 
that electricity rates will be increased by 20 per cent in March, 
and 

WHEREAS the distribution of electricity and natural gas has 
always been a highly profitable Crown-operated business with rates 
that are among the highest in Canada, and 

WHEREAP Dr. Shrum places the blame for B.C. Hydro's alleged 
difficult financial situation on increased wages granted to Hydro 
workers, and 

WHEREAS there is a strong suspicion that B.C. Hydro's 
difficulties, if real, are due to supplying cheap power to American 
consumers, with the profits from B. C. consumption being used to 
subsidize low rates to American manufacturers. 


THEREFORE BE IT RESOLVED that we demand of Premier Bennett that 
B.C. Hydro be instructed to withhold any rate increase pending its 
ability to justify such increase before a committee representative 
of all parties in the Provincial Legislature, as well as of the 
Municipalities . 


(Notice) 


The Council adjourned at approximately 12:00" noon. 


**** 

The foregoing are Minutes of the First Council meeting dated January 7, 
1970, and the reports referred to are those on Page(s) .^t^.^T^^/ 
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BOARD OF ADMINISTRATION 


JANUARY 2ND, 1970. 


The following is a report of the Board of Administration: 


WORKS & UTILITY MATTERS 


CITY ENGINEER'S REPORT 
(Dated January 2nd. 1970) 


1. Proposed relocation of a spur track serving Vancouver 
Ocean Terminals at Clark Drive and Stewart Street 

"On September 30th, 1969, City Council approved an application by the 
Canadian Pacific Railway Company to relocate a spur track across Clark Drive. 

The same spur track extends across the recently dedicated Stewart 
Street north of the C.P.R. right-of-way, and the C.P.R. has requested City 
approval for the Stewart Street Crossing. 

I RECOMMEND that: 

(1) the application be approved subject to the conditions set out in the 
Standard Railway Crossing Agreement which includes in its provisions 
that all costs, actual and related, of construction, maintenance and 
removal be paid for by the Company. 

(2) your Engineer be authorized to sign the application plan to the Railway 
Transport Committee on behalf cf the City, when an undertaking has been 
received from the Company to execute a Standard Railway Crossing 
Agreement . " 


Your Board RECOMMENDS that the foregoing be approved. 


2. South-east sector - D.L. 339. Closing of Streets & Lanes 

"The assembly of the lands for resubdi vision in the South-East Sector 
requires the closing of various streets and Isines. 

I RECOMMEND that the streets and lanes outlined red and green on plan 
marginally numbered LE 3388 and the streets and lanes outlined red on plan 
marginally numbered LE 3387 be closed, stopped up and title taken thereto and 
the said closed streets and lanes be consolidated with the adjacent City-owned 
lands . " 


Your Board RECOMMENDS that the foregoing be approved. 
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(WORKS) 


3. Water Main Replacements Prior to Paving in 1970 

"The following water main replacements are required prior to paving 
scheduled in 1970: 

WATER MAIN PROJECT 913 


Full Block 



Street or Avenue 

From 

To 

Charles Street 
Georgia Street 
Lillooet Street 
21st Avenue 
21st Avenue 
58th Avenue 

Slocan Street 
Rupert Street 
Parker Street 
Carolina Street 
Eraser Street 
Eraser Street 

Kaslo Street 
Cassiar Street 
Charles Street 
Eraser Street 
Prince Albert Street 
Prince Albert Street 

Intersections 



Street or Avenue 

At 


Ward Street 
55th Avenue 

Duchess Street 
Beatrice Street 



Paving of these streets was approved by Council following a Court of 
Revision on November 27th, 1969. 

The estimated cost of Project 913 is $46,000 and funds are available in 
the 1969 Water Capital Budget, 'Provision ib r Unspecified 1970 Prior to Paving 
Projects', Account Code 0125/3902. 

I RECOMMEND that water mains be replaced on the above listed streets and 
that $46,000 be appropriated from Account Code 0125/3902, 'Provision for Un- 
specified 1970 Prior to Paving Projects.'" 

Your Board RECOMMENDS that the foregoing be approved. 


4. Lot 10. Block 7. D.L. 185 - N/E Corner Thurlow Street & Nelson Street 

"The old apartment situated on the above mentioned Lot 10 was gutted 
by fire and is now in the process of being renovated. Eor mortage purposes the 
owner has had the property surveyed and it has been determined that the six 
bay windows encroach over the streets a maximum of 1.5 feet. The owner requests 
these encroachments be validated. 

I flECOMMEND that the encroachments be validated in accordance with the 
Encroachment By-law with an annual rental of $15.00 in accordance with the 
recommendation of the Supervisor of Property & Insurance." 

Your Board RECOMMENDS that the foregoing be approved. 
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5 . Twin Sewers on Bute Street between the L/S of Davie Street and 
Harwood Street 


"In order to serve existing and proposed development on Davie 
Street and Burnaby Street and to replace inadequate combined sewers, the 
following separate sewers are required: 

Twin S-ewers 

L/S of Davie Street west of Bute Street for 208 feet 

Burnaby Street west of Bute Street for 170 feet 

Bute Street from L/S of Davie Street to L/S of Burnaby Street 

Sanitary Sewer 

Bute Street from L/S of Burnaby Street to Harwood Street 

These sewers are related to progressive sewer separation and 
diversion of sewage f rom t he West End to the lona Island Treatment Plant, 

The estimated cost is $22,000. 

I RECOMMEND that $15,000 be charged to the 1969 Sewers Capital 

Budget Account Code 0115/6901 ' Pollution Control - Provision for 

Unspecified Projects' and $ 7,000 to Account Code 0115/7001, 'Provision for 
Unspecified Projects - Miscellaneous'". 


Your Board RECOMMENDS that the foregoing be approved. 
INFORMATION 

6. Report of Choukalos Woodburn McKenzie Maranda Ltd. 
Hastings Viaduct - 1969 

The Deputy City Engineer reports as follows: 

"We are in receipt of four copies of a report entitled 
'Hastings Viaduct - 1969' from Choukalos Woodburn McKenzie 
Maranda Ltd. This report deals with the re-valuation of the 
Viaduct and recommends procedures for its strengthening. 

It is being studied by this Department and a report will 
be forwarded to Council shortly. 

A copy of the Consultants' report is available at the 
City Clerk's Office." 

Your Board submits the matter to Council for Information. 


454 

3 


4 


455 


Board of Administration, January 2, 1970 .... (WORKS) . . 4 
RECOMMENDATIONS 

7. Flat Rates for Property Owners' Share of Completed 
Street Lighting Local Improvement Projects 

The City Engineer reports as follows: 

"Clause 508 (c) of the Vancouver charter provides that by resolution. 
Council may establish a flat rate per foot frontage with respect to any 
two or more project of a like nature, based on the average cost per 
foot frontage of such projects as estimated by the Council. 

The following flat rates are derived from the contract costs and 
the costs of work done by the City forces, together with allowance for 
interest over the period of construction and other general charges. 
These rates for the property owners' share of the street lighting 
projects, which were completed during 1969, have been developed in 
accordance with the provisions of the Vancouver Charter and the Local 
Improvement Procedure By-law. All the projects were dealt with at the 
Court of Revision of October 3rd, 1968. 

RECOMMENDED that the following table of flat rates be approved. 

Projects as Identified on the Flat Rates to be applied 
Assessment Commissioner's to the Assessable Property 
Schedules in the Projects 

Schedule Business & Multiple Residential 
No. Item No. Dwelling 


375 1, 2, 3, 8, 9, 15, 28 to 32, 

34 to 38, 41, 44 to 48, 51, 52, 
54, 55, 56, 59, 60, 61, 64, 68, 

74, 77 $0.789731 $0.789731 


376 2 & 5 


375 4, 5, 6, 11, 12, 14, 17 to 20, 
24, 25, 27, 42, 43 49, 50, 62 
63, 65, 66, 67, 69, 70, 76, 78, 
81, 82 


$1- 5006095 


$1. 5006095 


376 1, 3, 4, 5 ) 

) 

375 7, 79, 80 ) 
375 72, 73 

375 22, 23, 26, 57, 58 


$2. 350099 
$2.465021 
$3. 295302 


$1. 5006095 
$1. 5006095 
$1.5006095 


Your Board RECOMMENDS that the foregoing report of the City Engineer 
be adopted. 


8. Installation of Decorative Banners and Flags for the 
Du Maurier International 1970 World Cup Ski Race 

The City Engineer reports as follows: 

"The Vancouver Section of the Canadian Ski Association will host the 
du Maurier International World Cup Ski Race to be held on Grouse Mountain 
February 27th to March 1st, 1970. The Association requests permission to 
install decorative banners on the street lighting poles along Georgia 
Street and to install flags from ten nations on the six City-owned flag 
islands, during the month of February 1970. 
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Item No. 8 cont'd 


The decorative banners will use Canada's World Cup Symbol for a 
design and will be approved by the City Engineer before installation. 
These banners and flags will be installed by City workmen at no cost 
to the City. 

RECOMMENDED that permission be granted for the installation of 
decorative banners on Georgia Street from Cambie Street to Stanley Park, 
and International Flags on the City-owned flag islands, for the month 
of February 19 70." 

Your Board RECOMMENDS that the foregoing report of the City 
Engineer be adopted. 

CONSIDERATION 


9 . Reduction in Train Services 

Under date of December 12 the City of Edmonton has written 
advising of the following motion passed by its Council: 

"That we vigorously oppose through the proper Canadian 
Government authorities any suggested reduction in train 
services to Edmonton, including the proposed eliminations 
by the Canadian National Railways of the Panorama trains 
and other services to Edmonton, and the application by 
the Canadian Pacific Railway to discontinue some of its 
services to Edmonton." 

The City of Edmonton, because it feels that the City of 
Vancouver is affected by the action, solicits Vancouver's 
approval and ask that we take any appropriate action to assist 
in this cause. 

A copy of Edmonton's submission to the Canadian National 
Railways pertaining to the discontinuance of the Panorama Service 
is circulated for information. 

Your Board submits the foregoing for consideration of Council. 


* * * * * 


FOR ADOPTION SEE PAGE(S) 
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SOCIAL SERVICE AND HEALTH MATTERS 

CONSIDERATION 


1. Illegal Occupancy - 675^ Sherbrooke Street, 
Mr. and Mrs. K. Barker. 


City Council referred, the following motion of Alderman 
Broome to the Board of Administration for consideration and report 
back after further consideration of the Council's policy: 

"That an extension of one year in respect of this particular 
occupancy at 675^4- Sherbrooke Street, be granted." 

The City Building Inspector reports as follows: 

"On November 10, 196I4., City Council adopted a recommendation 
of the Civic Government Committee for the establishment of 
the policy respecting cases of hardship involved in the 
occupancy of illegal suites. 

This Council resolution established a Committee of the 
Building, Health, and Social Service Departments to review 
each hardship application and make a recommendation to City 
Council either to approve or reject the application. Their 
judgment was to be based on the contents of a submitted 
affidavit and if health was a factor, on the family doctor's 
statement. If the owners or tenants of the suite in the 
hardship category were related, this had no bearing on the 
case, only the degree of economic hardship or illness was 
cons idered. 

On March 7, 1961, City Council adopted a policy respecting 
suites for dependent parents, and this was amended in July 
1969 and now reads as follows: 

'(a) The Building Department to withhold action on any 
illegally installed living quarters for parents or 
grandparents provided the owners submit an affidavit 
with the names of the parents or grandparents, for 
whom the additional living quarters are being 
provided, and are in fact their parents or grand- 
parents. 

(b) The Building Department to proceed to take action 
against any owner found to be in the process of 
installing illegal accommodation purportedly for 
parents or grandparents. 

(c) The Building Department to take action against the 
owner found to have additional illegal accommodation 
for relatives other than parents or grandparents,' 

The case brought before City Council on November 18, 1969, 
involving Mr. and Mrs. K. Barker does not come within the 
provisions of the Dependent Parrent Suite Policy referred to 
above, and so could only be considered under the Hardship 
Policy. The case was dealt with by the Hardship Committee 
on its economic merits. Even if the fact that the tenant was 
the daughter of the property owner had been known, this could 
not have influenced the recommendation of the Hardship 
Committee although it would have been mentioned in the report. 
The Hardship Committee's recommendation is consistent with the 
policies set by Council." 
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It has always been understood that City Council's policy 
in respect to dependent parents, as set out in this report, was 
designed to aid families who wished to make provision for elderly 
parents or grandparents who lived with them on the same premises but 
in a separate self-contained dwelling unit. Apart from the financial 
aid to the parents or grandparents, inherent in this policy was the 
thought that in many cases some degree of care could be provided by 
such arrangements. 

Council has never considered as coming within such a policy 
parents accommodating any married persons, one of whom would be the 
son or daughter and where they are obviously of normal earning 
capacity. In certain cases where the young married couple has 
special circumstances, such as attendance at the University and they 
are temporarily living under limited financial circumstances, then 
it has been the practice of Council to deal with such cases under 
their Hardship policy. Your Board finds it difficult to recommend 
to Council a change in policy to put these types of cases under the 
same category as the housing of aged parents or grandparents. 

Your Board submits the above report for Council considera- 
tion. 

(Report of the Board of Administration, dated October 17, 
1969, is circulated for the information of Council.) 


RECOMMENDATION 

2. Illegal Occupancy - Hardship Case, 

Mr. Antonio Spitale, 19^9 East 6th Avenue. 

In July of this year. Cowan and Co., Barristers and 
Solicitors, made a submission to City Council on behalf of their 
client, Mr. A. Spitale, with reference to his hardship application. 
The City Building Inspector reports as follows: 

"in February of this year, Mr. Spitale applied to City Council 
under their Hardship Policy for permission to retain the 
illegal basement suite in his home. This application, while 
making reference to the ill health of the two children, was 
actually based on economic grounds and the accompanying 
medical statement dealt only with the financial hardship 
incurred because of the children's illness. On the basis 
of that application the Hardship Committee recommended that 
the application be not approved and the City Council con- 
curred in this recommendation. 

On October 29, 1969, a new hardship application was made by 
Mr. Spitale for the retention of the same accommodation. 
This application provides new information with respect to 
the medical problem of the two children and in view of this 
new information the Hardship Committee composed of the 
Building, Health, and Social Service Departments recommend 
that the request be APPROVED." 

Your Board concurs with the recommendation of the Hardship 

Commi t tee . 


(Relevant material with respect to this hardship application 
is circulated for the information of Council.) 
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INFORMATION 


3. Illegal Suite - 565 East 58th Avenue, 
David L. Hughes. 

Mr. David L. Hughes has written to the City Council 
objecting to the refusal by City Council of his application for 
consideration under the hardship policy. The Director of Permits & 
Licenses reports as follows: 

"On August l5, 1969, Mr. and Mrs. D.L. Hughes submitted an 
application for consideration under the City Council's 
hardship policy. The declaration indicated that Mr. and 
Mrs. Hughes are a young married couple with no dependants, 
health was not a factor and both applicants were employed 
with a combined income of $870.00 per month. The declaration 
further indicated that the total monthly expenses did not 
exceed $[|.30.00 per month. A letter signed by Mr. Hughes was 
submitted with the application. In this letter Mr. Hughes 
stated that he did not consider that he was in any financial 
dif f icul ties. 


In view of the contents of the declaration and the letter 
submitted by Mr. Hughes, the Hardship Committee recommended 
that the request be refused and on October 21, 1969, City 
Council endorsed this recommendation." 

This matter is submitted to Council for information. 

(Copies of correspondence from Mr. Hughes dated November 2i;th 
and 25th are circulated for the information of Council,) 


FOR ADOPTION S£E PAGE(S).^^£>.^*.^^ 
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HARBOURS AND PARKS MATTERS 

RECOMMENDATION 

1. Board of Parks and Public Recreation - 

Proposed Fill in the English Bay East of 
Chestnut Street North of Vanier Park 

The Director of Planning, as Chairman of the Technical 
Planning Board, has submitted the following report: 

"The Board of Parks and Public Recreation is proposing to 
call for tenders from excavating contractors to pay the 
Board an 'in place' amount per cubic yard for the privilege 
of depositing some 200,000 cubic yards of fill to prescribed 
line and grade in the foreshore of English Bay east of 
Chestnut Street north of Vanier Park. 

It is the intention of the Board to use the funds obtained 
from the contractor to rip rap the waterfront face of the 
fill and to landscape the fill area. 

The Board is requesting that the City arrange for the 
enlarging of the existing water lot, numbered Parcel A of 
Lot 6311, and that the required approvals be obtained for 
the placing of the fill under the provisions of the Navigable 
Waters Protection Act. 

The Technical Planning Board on December 5th, 1969, recom- 
mended that: 

(1) The proposed filling for landscaping purposes as more 
particularly shown on plan marginally numbered 119-F-2 
be endorsed; the detailed plan of landscaping to be 
submitted to the Director of Planning for information. 

(2) That the Corporation Counsel be authorized to make 
application to the Minister of Transport for prior 
approval for the placing of the fill under the 
provisions of the Navigable Waters Protection Act. 

(3) The Corporation Counsel be authorized to make a formal 
application for approval of the works under the pro- 
visions of the Navigable Waters Protection Act. 

The Corporation Counsel and City Engineer be authorized 
to arrange with the Minister of Lands for a lease of a 
waterlot extending from the northerly boundary of Parcel 
A of Lot 6311 to Harbour Headline,, for park and 
recreational purposes." 

Your Board RECOMMENDS that the recommendations of the 
Technical Planning Board be endorsed. 
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BUILDING AND PLANNING MATTERS 


RECOMMENDATIONS 


1 . Briefs re. False Creek Development 

The Director of Planning reports as follows :- 

"On November 27th, 1969, the Standing Committee on Planning, 
Development and Transportation adopted a Board of Admin- 
istration report on a streamlined reporting procedure of the 
Planning Department. Recommendation '3' reads as follows :_ 

'That a simple brochure outlining proposals for False 
Creek be prepared. That the alternatives for False 
Creek be presented to a public meeting or meetings as 
soon as possible. That a period of thirty days be set 
for receipt of submissions by Council after such 
meetings , ' 

Consequently, on December 10th and December 16th, Planning 
Department staff made presentations to interested citizen groups, 
including the Downtown Business Association and the Board of 
Trade. 

City Council has now received requests from the Vancouver Board 
of Trade and the Downtown Business Association for additional 
time in which to submit briefs concerning alternative plans for 
development in False Creek. 

A similar verbal request was made at the second meeting, which 
was organized by the Citizens' Council on Civic Development. 

As part of the procedure the Department is preparing a simple 
brochure which identifies the alternative proposals. It will 
be early January before this brochure can be printed because 
of the vacation period. In order not to delay a further report 
to Council on False Creek land, it is suggested that thirty days 
after the brochure is available would be sufficient time for 
interested persons to submit briefs to City Council. 

Recommendation ; 

It is recommended that Council extend the period for public 
comments on alternatives for False Creek to thirty days from 
the completion of the brochure. Further, that copies of this 
report be sent to the Vancouver Board of Trade and the Downtown 
Business Association." 

Your Board RECOMMENDS that the recommendations of the Director of 
Planning be adopted. 

(Copies of the communications from the Downtown Business 
Association dated December 9, 1969 and the Vancouver Board 
of Trade dated December 5, 1969, are circulated for the 
information of Council. 


2. Delete Building Line for Lane Purposes between 
8th Avenue and Broadway 

The Director of Planning reports as follows :- 

"An application has been received from Mr. W. A. Street 
requesting an amendment to Schedule E (Building Lines) Part II 
of the Zoning and Development By-law for the purpose of : 
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Clause 2 Cont/d . 

'deleting existing building line for lane purposes 
between 8th Avenue and Broadway for a distance of 
150 feet east of Oak Street. Amend Part II of Schedule 
E (building line) of the Zoning and Development By-law 
No. 3575.' 

In 1965 Schedule E, Part II of the Zoning and Development By- 
law was amended thereby establishing building lines to ensure 
the ultimate provision of lanes on the lands located between 
8th Avenue and Broadway from 150' east of the easterly limit 
of Birch Street to a point west of Ash Street. 

A development permit application has been received to construct 
a 150 room hotel on Lots 1, 2, 3 and W^j of 4, which currently 
fronts on 8th Avenue and Lots 18, 19 and 20 fronting onto 
Broadway, all in Block 336, D.L. 526, all of which are lying 
immediately east of Oak Street between 8th Avenue and Broadway. 

The proposed development has been approved by the Technical 
Planning Board subject to a number of conditions, one of which 
being : 

•prior to the issuance of the development permit the 
applicant makes application and obtains approval from 
the City Council to amend Part II of Schedule E (building 
lines) of the Zoning and Development By-law No. 3575 
to delete the existing building line for lane purposes 
between 8th Avenue and Broadway for a distance of 150' 
east of Oak Street,' 

The applicants have proposed and it is agreed to by the Technical 
Planning Board that a lane outlet be provided to 8th Avenue from 
the easterly side of the proposed development thereby providing 
lane service to the remainder of the block. 

The Technical Planning Board on November 28, 1969, recommended 
that the application be approved. 

The Town Planning Commission on December 5, 1969, endorsed the 
Technical Planning Board's recommendation." 

Your Board RECOMMENDS that the reports of the Technical Planning Board 
and Town Planning Commission be received and the matter be referred 
for the consideration of Council at a Public Hearing. 


3. Rezoning: North Side of East Pender Street 
betwe en Jackson and Princess Avenues 

The Director of Planning reports as follows: 

"The Board of Administration by report of June 6, 1969 en- 
dorsed recommendations of the Technical Planning Board and 
the Town Planning Commission that the application to rezone 
the above-mentioned property, being Lots 22 to 32 inclusive. 
Block 69, D.L. 196, from an (RM-3) Multiple Dwelling District 
to a (M-1) Industrial District be refused. 

Council on July 8, 1969, after hearing a delegation representing 
the owners of this property recommended : 
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'That this whole matter be tabled for two months 
at which time it is hoped that more information will 
be available about the Federal Government's attitude 
toward the Urban Renewal Program in this part of the 
City; 

Further that in the meantime His Worship the Mayor 
be asked to press the Federal authorities for an 
early decision on its attitude toward Urban Renewal 
programs , ' 

As a result of a meeting between The Hon, Robert Andras, 
minister responsible for urban renewal, and Council's Standing 
Committee on Planning, Development and Transportation on 
August 7, 1969, it was confirmed that the Federal Govern- 
ment was prepared to participate in the preparation of a 
revised scheme for the Strathcona area provided it emphasized 
rehabilitation rather than clearance and the terms of refer- 
ence were agreed upon by the provincial and municipal govern- 
ments together with the people in the Strathcona area. 
Subsequently a 'working' committee comprising representatives 
of the people of the Strathcona area and of the three levels 
of government has been formed and has held meetings towards 
this end , 

It had been hoped that by this time it would have been possible 
to obtain from Central Mortagage and Housing Corporation an 
indication as to the Corporation's attitude to the acquisition 
and clearance of non -con forming properties such as the Purves- 
Ritchie operation within the Strathcona area for which a 
revised urban renewal scheme is being prepared. However, 
officials of Central Mortgage and Housing Corporation have 
stated that at this time they can give no commitment as to 
Federal funds being available to assist in purchasing such 
properties. 

In a letter dated December 3, 1969 to the Director of Planning, 
Messrs, Lawson , Lundell, Lawson & Mcintosh have suggested that 
'limited or interim rezoning' should be permitted to facilitate 
Purves-Ritchie ' s business operations on this property. It is 
my view that such an approach would not be feasible. 

It should be noted also that there are a number of other non- 
conforming uses in the 'Strathcona' area which might expect 
similar consideration. Considerable effort has been , made to 
up-grade this area as a medium-density residential area in the 
past through clearance and redevelopment, and currently by 
efforts to devise a new approach which would permit as many 
houses as possible to remain, I consider therefore that the 
Technical Planning Board's recommendation of May 9, 1969, as 
endorsed by the Board of Administration's report of June 6, 1969, 
is still appropriate and that the application to rezone Lots 
22-32 inclusive (except south 7 ft, of Lots 22-25 inclusive) , 
Block 69, D,L, 196 from an (RM-3) Multiple Dwelling District 
to an (M-1) Industrial District be not approved," 

Your Board RECOMMENDS that the recommendation of the Technical Plan- 
ning Board dated May 9th and endorsed by the Board of Administration 
June 6th, 1969 that the application be not approved, be adopted, 

(Copies of letters dated December 3, 1969 to the City Clerk 
and to the Director of Planning from Lawson, Lundell, Lawson 
& Mcintosh, the Board of Administration's report of June 6, 
1969 and Council's action thereon dated July 8, 1969 are 
circulated for Council's information). 
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4, Demolition and Construction of Car Wash 
& 3 Gasoline Filling Pump Islands 
1896 West 4th Avenue 


The Director of Planning reports as follows: 

"Development Permit Application #50134 has been filed to 
demolish the existing car wash on the site and to construct 
a new automatic car wash with 3 gasoline filling pump 
islands at the south-east corner of 4th Avenue and Cypress 
Street, 

Development Permit #36485 dated October 26, 1965, approved 
the construction of the existing coin-operated car wash on 
this site, the existing car wash having 2 gasoline service 
pumps with 5 car wash bays. 

The development as now proposed would have 3 gasoline pump 
islands with two pumps on each island. The gasoline 
service station facilities would be operated in conjunction 
with the new tunnel type automatic car wash. 

The site is located in a C-2 Commercial District and the 
Gasoline Service Station Policy as adopted by City Council 
on October 1, 1968, permits consideration of additions 
to and the alteration of existing service station facilities 
at this location, 

A letter has been submitted by Mr, Brodie, President of 
Jet Oil Company Limited which explains the operation of 
the proposed fully automatic car wash. 

The Technical Planning Board and the Town Planning Com- 
mission recommend that Development Permit Application 
#50134 be approved in accordance with the submitted 
application, such plans and information forming part thereof, 
including the letter from Robert G, Brodie dated November 7, 
1969, thereby permitting the demolition of the existing 
car wash on this site and the construction of a new automatic 
car wash and the provision of 3 gasoline pump islands on 
this site, subject to the following conditions: 

1) Prior to the issuance of the development permit: 

(a) revised drawings are to be submitted to the 
satisfaction of the Director of Planning 
indicating : 

i) that the development will be carried 
out in accordance with the requirements of 
Section 11 (10) of the Zoning and Develop- 
ment By-law including landscaping, screening, 
etc, 

ii) details of all landscaping to be provided, 

(b) clarification as to the use of the off-street 
loading and unloading space including the type 
of materials that would be required to be 
delivered, 

2) The development is to be carried out in accordance 
with the approved drawings and Section 11 (10) of the 
Zoning and Development By-law and thereafter permanently 
maintained , 
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3) All landscaping is to be provided as indicated on 
the approved drawings within 6 months from the date 
of any use or occupancy of the proposed development 
and thereafter permanently maintained , 

4) All screening is to be provided in accordance with 
the approved drawings within 60 days from the date 
of any use or occupancy of the proposed development 
and thereafter permanently maintained , " 

Your Board RECOMMENDS that Development Permit Application #50134 be 
approved in accordance with the recommendation of the Technical 
Planning Board and the Town Planning Commission, 

(Copies of letter from Mr. R. G. Brodie of Jet Oil Co. Ltd. 
dated November 7, 1969 are circulated for the information 
of Council). 


5. Rezoning N/W Corner Kingsway 
& Dumfries (McCan Franchise) 

The Director of Planning reports as follows :- 

"An application has been received from R. L. Marcoux, 
McCan Franchise 1933 West Broadway, requesting an amend- 
ment to the Zoning and Development By-law whereby Lots 
8, 9 and 10, Subdivision of Blocks 2 and 4, D.L. 352 ' 
located on the N/W corner of Kingsway and Dumfries, would 
be rezoned from an RS-1 One Family Dwelling District to a 
C-2 Commercial District. 

The applicant states the purpose of his application is 
•family take-out restaurant with automobile parkincj and 
landscaping to the north as detailed on attached plans 
and covering letter'. 

Sketch plans submitted indicate the subject lots together 
with a portion of the east/west city lane and lots 3-7 
inclusive, fronting on Kingsway, being developed with a 
drive-in restaurant (McDonalds). The development is to 
have an indoor eating area, but the majority of the site 
will be used as a restaurant drive-in self service. 

In the block bounded by Kingsway, Dumfries, Knight and 
22nd Avenue, there now exists a rather irregular east-west 
lane with the subject lots which front on Dumfries being 
bounded on both sides by the city lane. The developers 
propose to acquire a portion of the lane which services 
the properties abutting Kingsway, leaving a stub lane with 
a turn around to service Lots 1 and 2, which also front 
Kingsway. 

To the north are nine lots fronting on East 22nd Avenue 
which are zoned RS-1 One Family Dwelling Districts and 
occupied by dwellings. 

In previous reports regarding the establishment of district 
shopping centres throughout the City, it has been suggested 
the lands lying on both sides of Kingsway between Dumfries 
Street and Glen Drive, the depth of which is not determined, 
be ultimately zoned C-2 Commercial District and developed 
as a district shopping centre with the principal development 
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within the area being restricted to retail and office outlets, 
with other services such as gasoline filling stations, drive- 
in restaurants, being located on Kingsway to the east and 
west of this particular area. 

An example of this type of development proposed for the area 
can be seen on the lands bounded by Kingsway, Dumfries Street, 
Knight Street and King Edward Avenue, 

The definite boundaries of the suggested district shopping 
centres to be rezoned to a C-2 Commercial District have not 
as yet been established. 

It is also noted, and the applicant was so advised upon 
making this application, that a drive-in restaurant (self- 
service) is a use that under Council's policy is not to be 
permitted in a C-2 Commercial District which adjoins or is 
adjacent to residential properties. 

The Technical Planning Board on October 24, 1969 recommended: 

THAT this rezoning application be not approved because the 
use proposed (Restaurant - Drive-in ( Self-Service ) is not 
permitted under Council policy, in that the site would 
adjoin residential property, however if a suitable use is 
proposed by the applicant, then the Technical Planning 
Board would recommend approval of the rezoning subject to 
prior compliance by the owners with the following conditions : 

a) That portion of the City lane lying between Lots 8 
and Lots 3 to 7 inclusive is first acquired and a 
satisfactory turn-around established to service Lots 

1 and 2 that front on Kingsway to the approval of City 
Council after a report thereon from the City Engineer, 

b) That Lots 3 to 7 inclusive. Blocks 2 and 4, D,L, 352 
and the closed and stopped up portion of the City lane 
are first consolidated into one parcel and so registered 
in the Land Registry Office, 

It has been envisaged for some time that certain district 
shopping areas would be extended in depth with multiple zoning 
adjacent thereto. Knight and Dumfries is considered a suit- 
able area for such a concept. 

The Technical Planning Board wish it known by Council that 
submission of a more suitable scheme and approval of this 
rezoning could prejudice an opportunity for the future com- 
prehensive development of this area. 

The Town Planning Commission on November 7, 1969 endorsed the 
recommendation of the Technical Planning Board," 

Your Board understand that Mr, Marcoux's option on the property has 
run out and he is not interested in proceeding further with this 
application , 

On the basis of this information and the recommendations of the 
Technical Planning Board and Town Planning Commission, your Board 
RECOMMEND that this rezoning application be not approved. 


****** 
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LICENSES & CLAIMS MATTERS 


RECOMMENDATION : 


1, Claims of Reeves & Sons (Canada) Ltd, 
& J. E. Johnston Enterprises Ltd. 

The Corporation Counsel reports as follows :- 

"Preitiises occupied by the claimants were flooded when 
a newly-installed City water main broke. Negotiations 
have been carried on with the claimants' solicitor and 
this Department which have resulted in a proposed 
settlement in the amount of $6,730,70, 

The facts surrounding the break have been thoroughly 
investigated, and in my opinion should the matter 
proceed to Court the City would be held liable for 
the full amount of the claim as presented. The amount 
of the proposed settlement is substantially less than 
the claim as presented. 

Accordingly, I recommend that you authorize payment of 
the sum of $6,730,70 in full settlement of the claims 
of Reeves & Sons (Canada) Limited and J, E, Johnston 
Enterprises Ltd," 

Your Board RECOMMENDS that the report of the Corporation Counsel 
be adopted. 


****** 
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FIRE & TRAFFIC MATTERS 


RECOMMENDATION : 


1. Mardi Gras Society 

Parade in Downtown Area 

The City Engineer reports as follows :- 

"The U.B.C. Mardi Gras Society, in a letter signed by 
Mr, John Price, Publicity Chairman for the Society, is 
asking permission to hold a parade in the downtown area 
to aid the paraplegics of B.C. Proposed route and 
assembly area are the same as that used for the U.B.C. 
Student Homecoming parade. The suggested starting time 
is 10;30 a,m, on Saturday, January 24, 1970, 

The police advise that they will regulate and control 
the parade but request that the starting time be changed 
to 10:00 a,m. All costs of policing will be absorbed 
by the police department, (The applicant has agreed to 
the 10:00 a,m, starting time). 

The Transit Authority agrees that the parade can be 
accommodated without undue disruption of transit services. 

The proposal is as follows: 

ASSEMBLY & DISPERSAL 

Hastings Street from Burrard to Bute Street 
ROUTE 

East on Hastings from Burrard to Granville 
South on Granville from Hastings to Georgia 
West on Georgia from Granville to Burrard 
North on Burrard from Georgia to Hastings 

Temporary parking prohibitions will be required on Granville 
Street and, together with barricades, in the assembly/dis- 
persal area. 

It is accordingly recommended that the U,B.C, Mardi Gras 
Society be permitted to hold a parade in the downtown area 
at 10:00 a,m, on Saturday, January 24, 1970, provided that 
all costs of necessary signing and barricading be borne by 
the applicant". 

Your Board RECOMMENDS the foregoing recommendation of the City Engineer 
be adopted, 

(Copies of letter from The Mardi Gras Society dated November 28, 
1969 together with a description of the proposed Paraplegic 
Hostel House are circulated for the information of Council), 


****** 
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FINANCE MATTERS 


RECOMMENDATIONS 


Sinking Fund and Investment Matters, November, 1969 


The Board considered the following report of the Director of Finance respecting 
Security transactions during the month of November, 1969, and a Summary of Securities held 
by the General and Capital Accounts as at November 30, 1969. 


GENERAL AND CAPITAL ACCOUNT TRANSACTIONS 


Date 


Nov. 6 
12 
]k 
17 
20 
28 


Matur i ty 

Type of Security Date 
Bank Deposit Receipts Purchased 

Royal Bank of Canada Nov. l'»/69 

Toronto Dominion Bank Jan. 30/70 

Bank of Montreal Jan. 30/70 

Bank of Montreal Dec. 1/69 

Royal Bank of Canada Jan. 3O/7O 

Toronto Dominion Bank Jan. 2/70 


Maturity 
Value 

$1 ,001 ,83'».52 
509, 1'*'*. 52 
509,250.55 
1 ,50i»,556.71 
508,656. 16 
806,750.68 


Cost 


$1 ,000,000.00 
500,000.00 
500,000.00 
1 ,500,000.00 
500,000.00 
800,000.00 


Term 
Days 

8 
79 
77 
]k 
71 
35 


Yielc! 
Z 

8.35 
8.i»5 
8.7: 
7.9; 
8.9c 
8.8C 


$ ^,8^0,193.1^ $ ^,800,000.00 

Bank Deposit Receipts transferred by General Account to Sinking Fund 
in payment of Sinking Fund Instalments^Ci ty Serial Debentures Matured 
and interest on City Debentures Due to Sinking Fund 


Date 


Type of Security 


Matur i ty 
Date 


Bank Deposit Receipts Transferred 

Nov. k Banque Canadienne Nationale Jan. 15/70 

k Royal Bank of Canada Jan. 15/70 

18 Banque Canadienne Nationale Jan. 15/70 


Matur i ty 
Value 


$1,016,273.97 
^♦06,785.75 
607,98^.93 


Cost 


$1 ,000,000.00 
^♦00,000.00 

600,000.00 


Term Y ie 
Days |_ 


72 
72 
58 


8.2: 
8.61 
8.3 


"2,031 ,0^^.65 $2,000,000.00 


********** jVAAftftAft 


CEMETERY CARE FUND 


Date 


Nov. I'* 


Type of Security 
Debentures Purchased 

City of Van. 3 3/^% 
City of Van. 3 1/2^ 


Matur i ty 
Date 


Par 
Value 


Oct. 15/73 $15,000.00 
Apr. 15/7'» 6,000.00 


Price 

81.75 
79.25 


$21 ,000.00 


**************** 


TAYLOR MANOR TRUST ACCOUNT 


Cost 


$12,262.50 
^,755.00 

$17,017.50 


Term Yield 
Apr/Mar % 


3/n 

V5 


9.25 
9.25 


Date 


Type of Security 


Matur i ty 
Date 


Par 
Value 


Price 


Cost 


Te rm Yield 
Apr. /Mar % 


Nov. I'* City of Van. 3 1/2^ Apr. 15/75 $1 ,000.00 75.75 $757.50 


5/5 


9.25 


Cont inued 


Board of Administration, January 2, 1970 (FINANCE - 2) 

Sinking Fund and Inv est ment Matters November. 1969 (Continued) 

GENERAL AND CAPITAL 


Summary of Securities Held as at November 30,1969 
Type of Security Par or Maturity Value Cost or Book V alue 


Short Term 


Bank Deposit Receipts $ 1 7 , 37'* , 372 . 93 $ 16,900,000.00 

Canada Treasury Bills 1 ,600,0 00.00 1 ,572,562. 16 


$ I8,97't.372.93 $ 1 8 . '♦72 , 562 . 1 6 


Medium Term 


Canada HZ Bonds due September 1, 1972 ^4,301 .000.00 't , 2^48 , 592 . p9 

5 23.275.372.93 $ 22 ,72 1 . 1 55 . 05 

RECOMMENDED by the Board of Administration that the above report of the Director 
of Finance re Sinking Fund and Investment Matters be confirmed. 

2. Reallocation of Park Board 
Budget Appropriations 

A letter has been received from the Board of Parks and Public 
Recreation requesting approval of the reallocation of budget appropria- 
tions as follows: 

Capital Budget 

#69-8? Spanish Banks Development - $5,000. 

Reduce the appropriation from $20,000 to 
$1^,000 and transfer the $5, 000 to Unallocated. 
The work on this project has been completed for 
the year. 

#69-65 Quilchena Park Development . -$11,000. 
The work at Quilchena Park has been deferred 
for at least one year. This appropriation should 
therefore be cancelled and the funds used for the 
further development of Tisdale Park to complete 
the work before winter. 

Revenue Budget 

Transfer of appropriations 

(a) From l-i;79 Marpole Community Centre - Heating $1,600 
To l-klk Community Centre'- Roof Repairs 1,600 

Unforeseen cost of work required over initial 
estimates in roof repairs can be met from savings 
effected in the Marpole heating conversion. 

(b) From l-kSk Stanley Park Pipeline Road $2,700 
To l-k^2 Stanley Park Resurfacing Walks 2,200 

l-ij-^l Stanley Park Brockton Point Drive ^00 


Paving of the pipeline road is deferred pending 
extensive repairs required on the pipeline. The 
$2,700 is required for resurfacing and paving in 
Stanley Park. 


Cont' d. 


JAM 71970 


471 


Board of Administration, January 2, 1970 (FINANCE - 3) 

Clause No. 2 (Cent ' d. ) 


(c) From l-i|0[j. Oppenheimer Park - $ i+OO 

To l-k09 Templeton Park 1+00 

From 1-1^.67 Service Yard, Shop Lights $ 3^0 

To l-li.60 Sanitation, containers 350 

Minor adjustments required to bring estimated 
appropriations to cover actual expenditures. 

Income Operations 


Original Revised 
Approp. Ad Jus tment Approp . 


2/8'5/2 

Min Rlwv K Children's Zoo 






Deve 1 OD . . . 

$10,000 


k,ooo 

$ 6,000 

3 

Msrina - bala nc e cost of 






pHHf t inn 

2,000 


1 , 000 

1 , 000 

7 . 

Golf Course Irnprovetnent & 

1 '^ 000 



16,000 



+ 

1 ,000 

8. 

Grandview Ice Rink Addition - 






25,000 

+ 

k,ooo 

29,000 

q 

Phi 1Hrpn'«5 7nn Rnn th AHHIti'nn 

Ii 000 

+ 

2,800 

6,800 

1 1 

MpPlpprv r*ltihhoti*?p — 

11 X w w 1 y \_/ X Li 1^ 1 i W LI o 





1 ,000 


600 

)ion 

1 ? 







T" T" Q 1 

)i nnn 

L|. , W W W 

+ 

6,500 

10,500 

■I- J> . 

FliipU PnnH — «5hpUpmpUpr 





)i cjnn 


900 

3,600 

1^ 

Second Reach Fish K Chios - 




fryers, fans, metal work... 

k,ooo 


700 

3,300 

17. 

Lumbermen's Arch Booth - 
drink station, bunomatic. 






2,000 


200 

1 ,800 

18. 

McCleery Clubhouse - counter 







2,000 


2,000 

ni 1 

19. 

Fraser Clubhouse - counter 







2,000 


1 ,000 

1 ,000 

21 . 

Locarno - peeler, drink 




2,500 



I|-,500 


2,000 
800 

23. 


3,000 


2,200 

25. 

Capital Account - develop of 






69,000 

-3i,5li-5 

37,i^.55 

26. 

Renfrew Pool - alteration to 







15,000 

+ 

500 

15,500 

27. 

Swim Pools - re pipe deck 
drains, sun deck areas. 






7 , 655 


7,655 

ni 1 

28. 

Killarney Rink Dressing 





k,Qoo 

+ 

^,350 

9,150 

30. 


+ 

3,250 

3,250 

31. 

Bloedel Conservatory - 



5,000 

5,000 




+ 

32. 

Driving Range - Fraser Golf - 




25,000 




+25,000 


$179, I|-55 nil $179,I|-55 


. Cont'd. 
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(FINANCE - k) 


Explana ti ons 

2/85/2. The balance of this development is deferred in order to 
provide funds elsewhere. 
3. The balance cost from 1968 was not as large as anticipated 
and credit balance is required elsewhere. 
7,8,9. The original estimates were under requiring the additional 
amounts to provide the planned facilities. 

11. Preliminary plans halted to provide funds. 

12. Building plans changed and enlarged to provide zoo storage 

and feed loft in addition to original plan. 

13,15, 

17. Work end equipment provided at less than estimates. 
18,19. Shakemakers both cancelled until alterations to building 

completed. An ice maker will be provided to 19, however. 
21,23. Peeler renewed and other equipment less than estimated. 

25. Reduced to provide for additional costs of program. 

26. Slightly over original estimate. 

27. Deferred for the present as other projects more pressing. 

28. Original alteration costs did not allow for extensive 

re- 1 andscap i ng of area, added funds needed. 

30. Repairs and rebuilding of sewer required by Health 

Depa r tment . 

31. Providing for opening ceremonies and necessary office 

equipment at Bloedel Conservatory. 

32. Partial development of driving range at Eraser Golf in 

order to put in service next year in answer to much 
demand. 

Your Board RECOMMENDS approval of the reallocations of 
appropriations as requested by the Board of Parks and Public 
Recrea t i on. 


3 . Authority to Invest Funds 

The Director of Finance has requested authority to invest 
funds as they become available during the year 1970. 

Your Board RECOMMENDS that the Director of Finance, in 
consultation with the Board of Administration, be authorized, for 
the year 1970, to invest the funds of the following accounts as same 
become available, and to vary the investments from time to time as 
may be expedient: 

For Sinking Fund Account; For Debt Charges Equalization Account; 
Cemetery Perpetual Care Funds, Pension D Funds; Taylor Manor 
Trust Funds 


Securities of or guaranteed by the Government of Canada; 
Securities of or guaranteed by the Province of B.C.; 
Securities of the City of Vancouver; 
Securities of the Greater Vancouver Water District; 

Securities of the Greater Vancouver Sewerage and Drainage District; 
Securities of the Greater Vancouver Regional District; 
Bank Deposit Receipts. 

For General and Capital Accounts 

Securities of or guaranteed by the Government of Canada; 

Securities of or guaranteed by the Province of B.C.; 
Bank Deposit Receipts. 


JAN 71970 


473 


Board of Administration, January 2, 1970 


(FINANCE - 5) 


Annual Financial Authorities 


The Director of Finance has requested certain authorities 
as required by the City Charter: 


Your Board 


RECOMMENDS : ( a ) 


That the Director of Finance be authorized for the 


period January 1 to December 31, 1970, in accordance 
with Sections 21^ and 2l6 of the Vancouver Charter 
to draw warrants for payment and to report same in 
writing to the City Clerk for the information of 
Council within fifteen days after the end of the 
month in which the warrant is drawn. 

(b) That the Director of Finance be authorized to 

temporarily use, during the period January 1st to 
July iSth, 1970, such capital funds as are avail- 
able, for other expenditures of the City pending 
collection of taxes, as provided by Section 259(b) 
of the Vancouver Charter. 


^5- -ss- •??• 
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BOARD OF ADMINISTRATION 
PERSONNEL MATTERS 

SUPPLEMENTARY REPORT JANUARY 2, 1970 

RECOMMENDATIONS 


1. Leave of Absence With Pay - Maurice Egan, 

Director of Social Planning/Community Development. 

The Director of Personnel Services reports as follows: 

"Mr. Egan has been invited to participate in discussions at 
the Institute and Annual Meeting of the Alberta Association 
of Social Workers in Edmonton, Alberta, on January 22 and 
23, 1970. He has been asked to represent Vancouver on a 
panel also comprised of representatives from Winnipeg, 
Calgary and Edmonton to discuss the social changes taking 
place in these four Western cities. Mr. Egan's expenses 
would be paid by the Alberta Association of Social Workers. 
The only cost to the City would be two days leave of absence 
with pay for January 22 and 23, 1970. 

I recommend that this request for attendance be approved." 

Your Board RECOMMENDS that the foregoing recommendation of 
the Director of Personnel Services be approved. 


2. Mr. R. Gallagher, Engineering Dept. - 
1969 Vacation Entitlement Carried 
Over to 1970 


The Director of Personnel Services, under date of December 
29, 1969, reported as follows: 

"a letter has been received from the City Engineer requesting 
that Mr. R. Gallagher's balance of seven (7) days remaining 
of his 1969 vacation entitlement be carried over to 1970. 
Due to the work load requirements, it would be very difficult 
to schedule these days in the remainder of this year." 

Your Board RECOMMENDS that the foregoing recommendation 
of the Director of Personnel Services be adopted. 


3. Vacation - R.L. Hawkins, Co-ordinator 
of Data Processing & Systems. 

The Director of Finance reports as follows: 

"Mr. R.L. Hawkins, Co-ordinator of Data Processing & Systems, 
due to the heavy workload in Data Processing & Systems, is 
unable to take 5i- days of his 1969 vacation before the end 
of this year. It is recommended that Mr. Hawkins be allowed 
to carry the days vacation into 1970." 

Your Board RECOMMENDS that the recommendation of the Director 
of Finance be approved. 


FOR kDOnm SEE PAG£(S) ^JX, 
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BOARD OF A DM INISTRATION 

PROPERTY MATTERS 
JANUARY 2, 1970 

The Board considered matters pertaining to Properties and submits the 
following report. 

PART I 
S A L E Si 

RECOMMENDATIONS 


1. RECOMMENDED that the following offers received by the 

Supervisor of Property and Insurance be approved under the terms 
and conditions set do\m by City Council :- 

Re: Lots 3 & D.L.729, Plan #13271 

N/S 49th Ave, between Elgin & Inverness Sts. 


NAME LOTS APPROX.SIZE SALE PRICE TERMS 

GHP. Con- 3 & ^ 47' X 108' $12,500.00 City 

structlon (each) Terms 

Ltd. 9 9- 

3/4^ 


CONDITIONS 

l.Lot 4 subject 
to a P.U. ease- 
ment over North 
10' of East 5 ' . 


2. Both these lots 
known to contain 
peat and no 
guarantee given 
to soil stability 
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2. Acquisition for Urban Renewal Project 6 
3376 McGlll Street 

The Supervisor of Property and Insurance reports as follows: 

"Lot 518 H.T. being 3376 McGlll Street, which Is re- 
quired by the City of Vancouver under Project 6 of 
the Urban Renewal Programme, Is located In the area 
adjacent to the south approaches of the Second Narrows 
Bridge. The lands In this area are to provide new 
Industrial sites. 

These premises comprise a one storey frame dwelling 
with concrete foundation and full basement erected In 
1930 on a lot 66' x 132', zoned R.S.I. The dwelling 
contains 5 rooms, 5 plumbing fixtures, has a shingle 
roof, shingles on the exterior walls and Is heated by 
a coal and wood furnace. This dwelling Is In good 
condition for age and type. 

On January 21, 1969, Rodney Young, Barrister and 
Solicitor, appeared before City Council on behalf of 
the owners of 3376 McGlll Street and 3^86 Trinity 
Street wherein reference was made to Ontario Leg- 
islature relating to the taking of land for projects 
of this kind. Subsequently on June 10, 1969^ Council 
considered a report of the Corporation Counsel 
regarding expropriation policy. This report refers 
to provisions contained In the new Ontario Act with 
respect to expropriations and the payment of compensation 
In that Province. The Board of Administration was 
authorized to continue acquiring property for City 
purposes based on present legislation. 

Negotiations have continued between the City Solicitor 
and Mr. Young and on Sept. 30, 1969^ an offer of 
$17,500.00 was made by the City Solicitor on behalf of 
the City based on a revised Independent appraisal 
received. The City Solicitor now advises that the 
owner has agreed to accept the sum of $17^950.00 In 
full settlement. Including appraisal and legal fees 
In the amount of $450.00 on the understanding that the 
sale date be Dec. 31^ 1969 and she be permitted to retain 
rent-free possession until March 30, 1970. This 
settlement price Is considered to be realistic and 
Is endorsed by the City Solicitor and Central 
Mortgage and Housing Corporation. It Is proposed to 
demolish the dwelling thereon when vacant. 

RECOMMENDED that the Supervisor of Property and Insurance 
be authorized to acquire this property for the sum of 
$17,950.00 on the foregoing basis, chargeable to 
Code 5886/672." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 
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3. Acquisition for Replottlng - S.E. Sector 
Lot on the W/S Arlington Street 
Between 49th and 30th Avenues 


The Supervisor of Property and Insurance reports as follows; 

"Reference Is made to Item 5, Property Matters, September 
27, 1968, confirmed by Council October 1, I968 approving 
the expropriation of Lot 20, Block 3, of SW^, D.L. 339 
situated on the west side of Arlington Street between 
49th and 50th Avenues, the owner having failed to accept 
the offer of $4,000.00. This property Is required 
In connection with the expanded programme of development 
In the S.E. Sector, as approved by Council on June 21, 
1968. 

This property comprises a single lot 33' x I30 ' , zoned 
R,S.-1. Said lot Is presently overgrown with bush and 
Is lacking all services. 

Negotiations have proceeded between the City Solicitor and 
the solicitors for the owner. The City Solicitor advises 
that the owner still refuses to appoint an arbitrator so 
that the question of compensation may be settled by 
arbitration. This party has also refused an Increased 
offer of $5,000.00, which amount Is being paid presently 
for similar lots In this area. 

On January 28, I969 City Council authorized the Corporation 
Counsel to make application for a vesting order for this 
property. A vesting order was subsequently obtained 
and title Is now vested In the name of the City. In this 
connection It was necessary to pay. out the sum of 
$2,400.00 to obtain a release of mortgage. 

The City Solicitor suggests that the Increased offer 
of $5,000.00 be confirmed and the balance of the purchase 
price, namely, $2,600.00 be paid In trust to the solicitors 
for the owner pending any later decision to proceed with 
arbitration . 

RECOMMENDED that the Increased offer of $5,000.00 for 
this property be confirmed and the sum of $2,600.00 
paid In trust to the solicitors for the owner, chargeable 
to Code #4905/171." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor .of Property 
and Insurance be adopted. 


4. Acquisition for West End Community Centre 
& Senior Citizens Housing Project 
1619 Barclay Street 

The Supervisor of Property and Insurance reports as follows: 

"On August 5, 1969*- City Council considered a report 
from the Director of Planning concerning the proposed 
combined West End Community Centre and Senior Citizens 
Housing Project on a portion of Block 57, D.L. I85 at 
Haro and Bldwell Streets. Council approved various 
recommendations of the Director of Planning relating 
to the proposed Senior Citizens Housing Project and 
instructed the Supervisor of Property and Insurance to 
commence negotiation as necessary to protect the site. 

. . . /4 
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Item No . 4 cent 'd 

The owner of Lot 27, Block 57, D.L. I85 being I619 Barclay 
Street has written the Property and Insurance Office 
indicating her desire to sell. She is well aware of the 
proposed use for the site and wishes to relocate elsewhere. 
Developers have shown an interest in the site. 

The subject property comprises a site 66' x I31 ' > zoned 
R.M,4, improved with a 2|- storey and basement frame 
dwelling erected in 1903^ containing 13 rooms, divided 
into 7 rental units, and 19 plumbing fixtures. This 
dwelling has a patent shingle roof, asbestos shake exterior 
walls, a concrete foundation and Is heated by an oil-fired 
hot air furnace. There is a 5 car garage at the rear. The 
owner occupies a 3 room suite on the main floor. 

The existing building is in good condition for age and 
type and can continue to produce revenue, however the value 
herein lies in the land. 

Negotiations confirm that the owner is prepared to sell 
for the sum of $79,500.00 including furnishings and 
equipment, subject to an advance payment of $5,000.00 
upon delivery of a registrable deed in favour of the City 
of Vancouver, and sale date remaining open to not later 
than March 3I, 1970. ■ This settlement is considered fair 
and equitable. Same has been reviewed by Central Mortgage 
and Housing Corporation and the details of this transaction 
entered in their records. 

RECOMMENDED that the Supervisor of Property and Insurance 
be authorized to acquire this property for the sum of 
79,500.00 on the foregoing basis, chargeable to Code 
49/1102." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 


FOR monm SEE PAGE(S) ...^.3'/, 
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REPORT TO COUNCIL 

STANDING COMMITTEE ON FINANCE 

DECEMBER 23. 1969 

The Standing Committee of Council on Finance met on Tuesday, 
December 23, 1969, at 9:30 a.m., in the No. 1 Committee Room, Third 
Floor, City Hall. 

PRESENT: Alderman Adams (Chairman) 

Aldermen Bird, Broome, Calder, Hardwick, 
Phillips, Rankin, Sweeney and 
Wilson. 

ABSENT: His Worship the Mayor 

Alderman Linnell (Leave of Absence) 

CLERK TO 

THE COMMITTEE : R. Henry 

The Minutes of the meeting held October 23, 1969, were 

adopted . 

The following action of the Committee is reported for the 
information of Council. 

INFORMATION 

i. Borrowing Authority Under 
1966 - 1970 Five Year Plan 

The Board of Administration submitted a report dated 
December 19, 1969, with respect to the Borrowing Authority Under 
1966 - 1970 Five Year Plan for the information of the Committee. 

The report contained two Schedules. Schedule A showed the 
remaining borrowing authority under the 1966 - 1970 Five Year Plan 
segregated as to: 

Projects to which Council is committed and for which 
borrowing has been approved as the source of funds 

Projects and programs for which Council has not committed 
the borrowing authority remaining in the Plan. 

Schedule B showed the 1969 Supplementary Capital Budget 
and the 1970 projection based on 1969 Council policy noting that, 
while Council is committed on some of the items, others may be 
deleted at Council option. The report also stated that further 
requests for funds by Departments and Boards are anticipated and 
will be placed before Council. 

Following a re^view of the Schedules, the Committee 

RESOLVED that the report of the Board of Administration dated 
December 19, 1969, referred to above, be received for information. 


J>'. J'. .Vi .<'. 


■o- •>>- ■<>- 


FOR ADOPTION SEE PAGE(S).. 
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REPORT TO COUNCIL 

STANDING COMMITTEE ON HEALTH AND WELFARE 

DECEMBER 23, 1969 

The Standing Committee of Council on Health and Welfare 
met on Tuesday, December 23, 1969, at 11:00 a.m., in the No. 1 
Committee Room, Third Floor, City Hall. 

PRESENT : Alderma n Wi 1 s on (Chairman) 

Aldermen Adams, Bird, Broome, Calder, 
Hardwick, Phillips, Rankin 
and Sweeney. 

ABSENT : His Worship the Mayor 

Alderman Linnell (Leave of Absence) 

CLERK TO 

THE COMMITTEE : R. Henry 

The Minutes of the meeting held August 7, 1969, were 

adopted. 

INFORMATION 

The following actions of the Committee are reported for 
the information of Council. 

1 . Social Service Matters 

At the City Council meeting on December l6, 1969, a report 
of the Boerd of Administration dated December 12, 19d9, and dealing 
with temporary staff at the Social Service Department was considered. 
The recommendations contained in the report were adopted. However, 
a portion of the report on page 2 regarding "Applicants for 
Assistance" was referred to this Committee. 

At the same meeting of Council, the following Resolution 
was also passed: 

"that the Standing Committee on Health and Welfare meet at 
the call of the Chair to consider operations of the Social 
Service Department of the City, review Council policy on 
Welfare, and hear delegations, both clients and staff, and 
interested parties." 

As a result of the latter Motion, the Committee heard the 
following delegations: 

(a) United Community Services - Mrs. Beirnes 

The organization submitted a brief on the inadequacy of 
present social allowance rates, "overages" which is 
special payments for special needs, information brochures 
and proposed changes in the organization and attitude of 
the public welfare system. 

(b) B.C. Association of Social Workers (Greater Vancouver Area 
Branch) - Miss A. Selander 

The organization submitted a brief regarding current 
rates, effective operation of the Social Service Depart- 
ment, provision of information, proposed Puhjlic Welfare 
Board and multi-service centres for health, recreation 
and personal social services. 


. Cont'd. 
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DECEMBER 23, 1969 


Cleuse No. 1 (Cont ' d. ) 


(c) Unemployed Citizens Welfare Improvement Council - 
Mrs. Mitchell and Mr. A. Bandi 

The organization did not submit a brief but commented 
on the present administration of the Social Service 
Department and recommended a guaranteed income of $200 
per month for each social service recipient, plus $60 
per month for each child. The organization was asked 
to submit a written brief on its comments made. 

The Committee also noted a communication from the Crisis 
Intervention and Suicide Prevention Centre for Greater Vancouver 
concerning referrals required by citizens on public welfare. 

Time did not permit consideration of the subject "Applicants 
for Assistance" contained in the Board of Administration report of 
December 12, 1969, and it was agreed that this matter be discussed 
at the next meeting of the Committee. 

RESOLVED that the letter from the Crisis Intervention and Suicide 
Prevention Centre for Greater Vancouver be received and referred to 
the Board of Administration for report. 

RESOLVED that the briefs and presentations made this day be received 
and referred to the Board of Administration for report to an early 
meeting of this Committee. 


FOR ADOPTION SEE PAGE(S)....„,(fcM 
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CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 


A Regular Meeting of the Council of the City of Vancouver was 
held on Tuesday, January 13, 1970, in the Council Chamber, at 
approximately 9:30 A.M. 


PRESENT : His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 
Hardwick, Rankin, Sweeney and 
Wilson 


ABSENT: Alderman Linnell 

Alderman Phillips (Leave of Absence) 

CLERK TO THE COUNCIL : R. Thompson 

PRAYER The proceedings in the Council Chamber were opened 

with prayer. 

' IN CAMERA ' MEETING 

The Council agreed to an 'In Camera' meeting later this day 
in regard to Personnel and other matters. 

CONDOLENCES: The Late Lawrence R. Munroe 


MOVED by Aid, Bird, 
SECONDED by Aid. Adams, 

THAT the Council extend condolences to Mrs. L. R. Munroe, in 
the recent passing of her husband, who was Assistant Director of 
Current Planning. 

- CARRIED 


ADOPTION OF MINUTES 


MOVED by Aid. Sweeney, 
SECONDED by Aid. Wilson, 

THAT the Minutes of the First Council Meeting, 1970, (including 
'In Camera'), dated January 7, 1970, be adopted. 

- CARRIED 


COMMITTEE OF THE WHOLE 


MOVED by Aid. Bird, 
SECONDED by Aid. Adams, 

THAT this Council resolve itself into Committee of the Whole, 
His Worship the Mayor in the Chair. 

- CARRIED 


UNFINISHED BUSINESS 


1 . Low Density Multiple Housing 

The Council had before it the following documents for consider- 
ation in connection with application before a Public Hearing on 
December 11, 1969, in the matter of Low Density Multiple Housing: 

(a) Technical Planning Board Policy Report 

(b) Board of Administration report dated 

November 25, 1969. 

(c) Town Planning Commission recommendation. 

(d) Vancouver Real Estate Board submission dated 

June 16, 1969. 

MOVED by Aid. Sweeney, 

THAT the whole matter be referred to the Standing Committee 
on Planning and Development for a full discussion. 


- CARRIED 
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UNFINISHED BUSINESS (cont'd) 

It was agreed to defer the following matters of Unfinished 
Business pending the hearing of delegations later this day: 

(a) Demolition: 5837 Lanark Street 

(b) Renewal of Development Permit: 

Shannon Estate (N/S 57th Avenue between 

Granville and Adera) 


ENQUIRIES AND OTHER MATTERS 


Alderman Wilson - enquired with respect to certain 

Outstanding Planning applications for rezoning filed with 

Applications the City which come within certain 

references in the Lo\V Density Multiple 
Housing report. The Alderman enquired 
if these applications must await dis- 
position by Council of the application 
re this particular report. 


The Director of Planning advised there 
are a number of applications on hand 
and they are being processed now in the 
normal manner to Council for Public 
Hearing consideration. 


Alderman Bird - referred to a statement by M.L.A, 

Car Adjustment re Air Evan Wolfe regarding adjustments to 

Pollution new cars to reduce air pollution and 

felt the Council should support such 

endeavours , 


Alderman Sweeney - referred to a communication from the 

License and Business Tax: Greater Vancouver Catholic Credit Union 

Credit Unions advising it is proposed to make Credit 

Unions liable for both trade licenses 
and business taxes. The Union advised 
that in the case of cities under the 
Municipal Act, Credit Unions have been 
exempted. The Alderman advised, there- 
fore, he would be submitting a motion 
later in the day on the subject. 


Alderman Sweeney - referred to Council approval some time 

X-Kalay Foundation Society ago to permit 19 residents in a house 

at 2025 West 16th Avenue, operated by 
the X-Kalay Foundation Society. It is 
his information that now there are some 
40 persons in this house. The Alderman 
felt the Board of Administration should 
investigate the matter. 


His Worship the Mayor so directed. 
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ENQUIRIES AND OTHER MATTERS (cont'd ) 

Alderman Wilson - enquired whether there should be a 

Owners under Veterans Charter Amendment to provide that owners 

Land Act: Voting under the Veterans Land Act will be 

Privileges given voting privileges. 


The City Clerk reported action is being 
taken for a Charter Amendment to provide 
that occupants of Crown lands, which 
would include owners under the Veterans 
Land Act, will be given such privileges. 


Alderman Calder - referred to information he had received 

Rapid Transit from the cities of Montreal, Toronto 

and Edmonton regarding rapid transit 
and handed the information to Alderman 
Wilson, Chairman of the Transportation 
Standing Committee. 


Alderman Calder - 
Calling of Meetings: 
Standing Committees 


His Worship stated they have such 
authority . 


enquired if Chairmen have authority to 
call meetings of their Standing 
Committees as and when considered 
advisable . 


Alderman Calder - submitted information for the City 

Encouragement re Clerk of action by the town of Kitimat 

Registration for Voters' to encourage voters to register for 

List Purposes the Voters' List, In the main, 

registrations are taken, in addition 
to the City Hall, in a large store in 
the city centre, where more than 60% 
of the total registrations were 
completed . 


Alderman Calder - 
Apartment Hotel 
Development 


enquired if the regulations for con- 
struction of apartments varied to the 
regulations in respect of construction 
of hotels. 


His Worship advised there was no 
difference . 


Alderman Rankin - cited a case of a knife grinder who. 

Equalization under the under the Finnis report, had a con- 

Finnis Report siderable increase in his license 

whereas under the same report certain 
other categories of business received 
a minor increase. The Alderman 
questioned, therefore, the equalization 
result . 

It was agreed that Alderman Rankin 
would furnish material on the case he 
cited, to the Board of Administration 
for consideration. 
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ENQUIRIES AND OTHER MATTERS (cont'd) 

Alderman Calder - referred to the Lipsett Collection now 

The Lipsett Collection at the Pacific National Exhibition and 

the history of how this collection came 
into the hands of this City originally. 
The Alderman felt action should be taken 
to bring this collection back into the 
hands of the City from the P.N.E. for 
public viewing in the Museum/Planetarium 
complex . 

His Worship directed the Corporation 
Counsel submit a report on this. 


COMMUNICATIONS OR PETITIONS 

1. Proposed Regulation #14 re Notices to Vacate 
and Rental Increases (Grievance Board) 


It was agreed that communications on this subject be deferred 
for consideration later this day under 'Motions'. 

2. Maintenance Contract: 
East Wing of City Hall 

MOVED by Aid, Adams, 

THAT the communication from the Vancouver and District LabouT 
Council, expressing its views contrary to the Council's action in 
granting recently a building maintenance contract with respect to 
the East Wing of the City Hall, be received. 

- CARRIED 

3 , Memorial Token 

The Council received a letter from the Vancouver Antique Flea 
Market advising it is proposed to strike a memorial token to 
commemorate the 100th anniversary of Gastown. The Council's endorse- 
ment is requested, 

MOVED by Aid. Wilson, 

THAT the proposal be endorsed, on the understanding the design 
must be approved by the Corporation Counsel. 

- LOST 

MOVED by Aid, Broome, 

THAT His Worship the Mayor be requested to advise the Vancouver 
Antique Flea Market that it is not Council's policy to give 
endorsement to proposals of this kind. However, the Council has 
no objection providing no official City crest or marking is used. 

- CARRIED 

BOARD OF ADMINISTRATION AND OTHER REPORTS 

A . General Report, January 9, 1970 

Works and Utility Matters 

MOVED by Aid. Bird, 

THAT, in respect of report of the Board of Administration 
(Works and Utility matters), dated January 9, 1970, Clause 1 be 
adopted and Clause 2 received for information. 

- CARRIED 
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V 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
Social Service and Health Matters 

(i) Provincial Mental Health Branch 
Treatment Program (Clause 1) 

MOVED by Aid. Wilson, 

THAT this clause be adopted. However the Council takes the view 
that the "opportunity for cooperation for a more comprehensive 
community service", as described in the report, should include the 
Coordination of Services at the local level under the general aegis 
of the Director of Social Planning/Community Development and the 
Medical Health Officer insofar as the Killarney-Fraserview area is 
concerned . 

- CARRIED 

(ii) Greater Vancouver Regional District 
Air Pollution (Clause 2) 


MOVED by Aid. Sweeney, 

THAT Clause 2 of the report of the Board of Administration 
(Social Service and Health matters), dated January 9, 1970, be 
adopted . 

- CARRIED 

Building and Planning Matters 

(i) Regional Plan Amendment Procedure: 

Greater Vancouver Regional District (Clause 2) 

MOVED by Aid. Rankin, 

THAT this clause be deferred for report from the Director of 
Planning and the Corporation Counsel as to the exact meaning of the 
Amendment . 

- CARRIED 

(ii) Balance of Building and Planning Matters 

MOVED by Aid. Bird, 

THAT, in respect of report of the Board of Administration 
(Building and Planning matters), dated January 9, 1970, Clauses 
1 and 4 be adopted and Clause 3 received for information. 

- CARRIED 

Finance Matters 

(i) Grant; Y.W.C.A. (Clause 2 ) 

MOVED by Aid. Adams, 

THAT, in connection with this application for a grant, a 
delegation be heard by the Finance Committee in the normal manner 
when grants are under consideration. 

(carried) * 

MOVED by Aid. Wilson, in Amendment, 

THAT the delegation be heard today or next week. 

- LOST 


The motion of Alderman Adams was put and. 


- CARRIED * 


4B7 

JAK 1 3 1970 


Regular Council, January 13, 1970 , , . . 6 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont 'd) 

Finance Matters (cont^d) 

(ii) Vancouver-Fraser Park District: 

1970 Provisional Budget (Clause 1) 

The Board of Administration advised of submission from the 
Vancouver-Fraser Park District of its provisional budget for the 
year 1970 based on a Municipal Requisition of ,35 mills on the 
1969 taxable assessment for school purposes . 

The City of Vancouver share amounts to $432,506. The 1969 
City share was $278,933, The increase is due to change in the 
mill rate from .25 to .35 mills for 1970 and the increase in 
taxable assessment of approximately 11%, 


MOVED by Aid. Bird, 

THAT the City's share of $432,506 in respect of the 1970 
Provisional Budget of the Vancouver-Fraser Park District be 
approved . 

- CARRIED 


(iii) Grant: Kinsmen Rehabilitation 
Foundation of B,C, (Clause 3) 


The Board of Administration advised of request from the Kinsmen 
Rehabilitation Foundation of B.C. as follows: 


(a) a grant of funds equal to the costs of producing, 
installing, maintaining and removing flags (3' x 6' 
red nylon with special white symbol) on 6 poles of 
each of the seven flag islands in the City. The 
Engineering Department estimates these costs to be 
$700. 

(b) the permission of Council to use the flag islands 
for this publicity purpose. 

The City Engineer recommends permission for the use of the 
islands be granted, 

MOVED by Aid. Bird, 

THAT permission for the use of the flag islands be approved, 

- CARRIED 

MOVED by Aid. Broome, 

THAT the application for a grant in the amount of $700.00 be 
not approved, 

(carried) * 

MOVED by Aid, Calder, in Amendment, 

THAT this grant application be referred to the Standing 
Committee on Finance for consideration when dealing with grants. 


- LOST 

The motion of Alderman Broome was put and - CARRIED * 

(iv) Continuing Special Assignment of 

Senior Fire Alarm Operator (Clause 4) 


MOVED by Aid, Bird, 

THAT Clause 4 of the report of the Board of Administration 
(Finance matters), dated January 9, 1970, be adopted. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
B . Personnel, Supplementary, January 9, 1970 

(i) Leave of Absence with Pay: 

Mrs. Catherine Zuest, Health Department (Clause 4 ) 

The Board of Administration submitted report of the Director 
of Personnel Services advising of request of the Medical Health 
Officer that Mrs. Zuest be granted five days leave of absence with 
pay June 1 to June 5, 1970, to accompany Grade 7 Kerrisdale students 
on an educational trip to the Arctic. Mrs. Zuest will undertake 
the cost of the trip. 

MOVED by Aid. Bird, 

THAT leave of absence with pay be granted accordingly. 

- CARRIED 

(ii) Appointment to Technical and Research Committee: 
Council on Uniform Traffic Control Devices for 
Canada (Clause 5) 


The Board of Administration submitted report of the City 
Engineer respecting appointment of Mr. R. G. Ross to the Technical 
and Research Committee of the Council on Uniform Traffic Control 
Devices for Canada, requesting authority as follows: 

"(a) R.G. Ross be authorized to represent the City of 

Vancouver at the June meeting held annually of the 
Technical and Research Committee of the Council on 
Uniform Traffic Control Devices for Canada, at the City's 
expense. (R . C . Boyes can substitute for R.G. Ross at 
the further one day meeting immediately prior to the 
Annual Meeting of the Council.) 

(b) The City's roster of 'Conference & Working Committees' 
be amended to add the Technical and Research Committpe 
of the Council on Uniform Traffic Control Devices for 
Canada . 

(c) Provision of funds for attendance in 1970 and subsequent 
years to be included in the Departmental Conference 
Account No. 8002/365." 

MOVED by Aid. Bird, 

THAT the foregoing request of the City Engineer be approved. 

- CARRIED 

(iii) Balance of Personnel Supplementary Report 

MOVED by Aid. Sweeney, 

THAT Clauses 1, 2, 3 and 6 of the report of the Board of 
Administration (Personnel matters. Supplementary), dated January 9, 
1970, be adopted. 

- CARRIED 

C . Property Matters, January 9, 1970 

(i) Proposed Sale of Haro Park: 

Federal Government (Clause 3) 

The Board of Administration reported on the proposed sale of 
Haro Park to the Federal Government (Public Works); the property 
being located at 1231 Haro Street. On the site is a non-conforming 
building. The City's lease of the land to the Department stipulates 
the lease is not to be extended beyond May 31, 1970. 

cent 'd . , . . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Sale of Haro Park (cont'd ) 

In connection with the proposed West End Community Centre and 
Senior Citizens' Housing project, the Council in 1968 issued 
certain instructions with respect to negotiation of the sale of 
Haro Park. 

The local Department of Public Works has advised of interest 
in purchase of the site and that the Department is prepared to 
recommend to Ottawa acceptance of an offer from the City to sell 
at a price not exceeding $328,500, being an appraisal obtained by the 
Department of Public Works. 

It is reported the Government would wish to use the existing 
structure on Haro Park for at least the next five years. 

The matter of sale of Haro Park, being lots 23 to 26, Block 32, 
D.L.185 to the Federal Government is submitted for Council 
consideration . 

MOVED by Aid. Broome, 

THAT the Federal authorities be advised the lease on Haro Park 
will not be renewed but will be extended on a year-to-year basis, 
on the understanding that the Federal authorities will proceed as 
quickly as possible to provide alternate accomodation. 

(withdrawn) 
(see page 19) 

It was agreed to defer further consideration of this matter 
pending receipt by Commissioner Sutton Brown of information from 
the Park Board with respect to its recent action on the disposition 
of Haro Park. 

(ii) Balance of Property Matters 

MOVED by Aid. Bird, 

THAT Clauses 1 and 2 of the report of the Board of Administration 
(Property matters), dated January 9, 1970, be adopted. 

- CARRIED 


During consideration of the foregoing matter the Council 
recessed for a short period, following which an 'In Camera' session 
was held in the Mayor's Office and the Council reconvened in open 
session in the Council Chamber at 11:40 a.m. 


D. Change of Hours: 

Social Service Department 

The Board of Administration submitted a report dated 
January 9, 1970, in the matter of certain change of hours re the 
Social Service Offices. In this connection a communication was 
received from the Vancouver City Hall Employees' Association 
requesting the item be withdrawn at this time, as the Association 
is not in agreement with the Board of Administration recommendations. 

MOVED by Aid. Wilson , 

THAT consideration of this report be deferred for one week 
to allow the Board of Administration an opportunity of further 
discussions with the Association on the subject. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

E. Oily Waste Discharge: 
Myer Franks Limited 

The Board of Administration submitted a report dated December 30, 
1969, in the matter of the discharge by Myer Franks Ltd., of oily 
and flammable liquid wastes from its barrel cleaning operation at 
1100 Grant Street. The discharge is through temporary surface water 
drains to a pond on City land and on Vernon Drive, north of Terminal 
Avenue Viaduct. The subject has been reported to Council on 
previous occasions and an historic review is contained in the report, 
as well as current information respecting the discharge of such 
wastes. The Board of Administration recommends that Myer Franks Ltd. 
be advised that: 

"(1) They will be required to comply by 1 September, 1970, with 
the minimum standards for quality of trade waste from their 
plant at 1100 Grant Street before such waste is discharged 
into the City's drainage system, such minimum standards being 
set out herein and which are being incorporated in the 
City 's By-laws , 

(2) If they should fail to comply with Recommendation (1) , then 
their business license will be cancelled forthwith. 

(3) In the meantime, they shall remove the fire hazard in the 
form of oily wastes from the pond as they accumulate, this 
to be done at a frequency and in a manner satisfactory to 
the Fire Warden and City Engineer. 

(4) Any improvements or changes in the remaining portion of the 
pond (which is on the Vernon Drive street allowance) which in 
the opinion of the City Engineer are required during the 
interim period of its existence, shall be at the expense of 
Myer Franks Ltd." 

A communication dated January 12, 1970, was received from 
Stark and Company, solicitors for Myer Franks Ltd., advising as 
follows : 

"As the Solicitor for Myer Franks Limited, I have received 
instructions to advise you that Myer Franks Limited is in 
agreement with the recommendations of the City Engineer set 
out in his report dated the 30th December 1969 which I under- 
stand is to be submitted to Council on the 13th January 1970. 

The President of Myer Franks Limited has instructed me to 
advise you that the Company will have removed or dismantled 
by the 1st September 1970, all machinery used by it in re- 
conditioning drums which has caused the objected to effluent, 
and the only equipment that will be in use by the Company will 
be machinery that uses only fresh water as a cooling agent and 
which when discharged, will be free of oily and volatile 
wastes . 

In the event however, that Council wishes to change any of the 
terms and recommendations of the City Engineer in his report of 
the 30th December 1969, I am instructed to and hereby request 
on behalf of Myer Franks Limited, that it be permitted to have 
a delegation appear before Council to mrike representations on 
behalf of Myer- Franks Limited," 


cent 'd . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Oily Waste Discharge: 

Myer Franks Limited (cont'd) 

MOVED by Aid, Broome, 

THAT the foregoing recommendations of the Board of Administration 
be approved, 

(carried) * 

MOVED by Aid, Calder, 

THAT the matter be tabled one week and the company requested 
to appear . 

- LOST 


The motion of Alderman Broome was put and, - CARRIED 

F, Appointment of Local Area Coordinators: 
Kitsilano and Renf rew-Collingwood Areas 

The Board of Administration, under date of January 5, 1970, sub- 
mitted the following report in respect of appointment of local area 
co-ordinators , Kitsilano and Renf rew-Collingwood Areas: 

"Your Board submits the following report of the Chairman of the 
Joint Technical Committee: 

'The Department of Social Planning/Community Development 
presently employs three Local Area Co-ordinators assigned 
to Strathcona, Grandview- Woodland , Killarney-Victoria- 
Fraserview, and Riley Park. City Council also approved the 
appointment of a Co-ordinator for Skid Road on October 28, 
1969. The Terms of Reference governing the role of Local 
Area Co-ordinators and Community Services Teams, prepared by 
the Social Development Committee, were received as information 
by Council on March 11, 1969, The attached Local Area Boundary 
Map shows the five (5) Local Areas of Vancouver presently 
covered by City Co-ordinators (red) , the Skid Road area to 
be covered in February (amber) and the two (2) new areas being 
recommended to City Council (green) . 

The Joint Technical Committee meeting, on December b, 1969, 
passed the following resolution: 

"Experience to date supports a recommendation by the 
Joint Technical Committee that two Local Area Co- 
ordinators be employed; one in Kitsilano and another 
in Renf rew-Collingwood , Although preference of the 
Joint Technical Committee is for these two areas of the 
City, consideration of the Director of Social Planning/ 
Community Development should not be limited to the 
Kitsilano and Renf rew-Collingwood areas when making his 
selection. The approach to co-ordination of health, 
educational, welfare, recreational, cultural, 
correctional, and related services by means of Local 
Area Co-ordinators and Community Services Teams to be 
subject to careful evaluation. Authority of City Council 
be requested to hire these two Co-ordinators in 1970", 


Background : 


City Council approved the appointment of three Local Area 
Co-ordinators in June 1968, They were hired in October 1968, 
January 1969 and March 1969 respectively. The Skid Road 
Co-ordinator approved by Council in October 1969 will start to 
work February 1, 1970, Based on these experiences, if Council 
approves the request for two Local Area Co-ordinators for 
Renf rew-Collingwood and Kitsilano, it is unlikely that their 
appointments would be made before April 1970, 

cent 'd . , . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Appointment of Local Area 
Coordinators (cont'd) 

However the Director of Social Planning/Community Development 
would like to fill the Renf rew-Collingwood position as soon 
as possible. 

He foresees the need for 12 Co-ordinators to cover 17 of the 
City's Local Areas by the end of 1972, when the Department of 
Social Planning/Community Development will have been operative 
for 5 years. The present request to cover Kitsilano and 
Renf rew-Collingwood will fill the Department's requirements 
for Local Area Co-ordinators until the end of 1970. Both 
these areas of the City have pressing youth problems that 
call for more imaginative and more co-ordinated approaches 
to their solution. It is only by assigning personnel to 
local areas and neighbourhoods that the Department of Social 
Planning/Community Development can effectively assist various 
organizations and citizens* groups to resolve some of these 
problems. Representative groups of residents in both Renf rew- 
Collingwood and Kitsilano have requested the Department to 
provide them with the services of Local Area Co-ordinators. 

Recommendation : 


The Joint Technical Committee recommends that City Council 
authorize the establishment of two positions of Local Area 
Co-ordinator in the Department of Social Planning/Community 
Development . 

Salaries (for ten months) $16,120 
Fringe Benefits 1,612 
Auto Allowances 870 
Furniture - Desks, Chairs & Costumers 400 

Total $19,002 

The estimated annual recurring cost of this proposal at 1969 
rates and including fringe benefits at 10% is $21,754. A 
formula for cost sharing under the Canada Assistance Plan 
for these and other staff positions in the Department of 
Social Planning/Community Development, retroactive to 
October 1, 1968 has been submitted to the Federal Government. 
Formal approval is expected but has not yet been confirmed.' 

Your Board RECOMMENDS the foregoing report of the Chairman of the 
Joint Technical Committee be adopted, subject to Classification 
by the Director of Personnel Services; and 

Further RECOMMENDS Council's authority to advertise these 
positions to interview applicants and to appoint a Co-ordinator 
for Renf rew-Collingwood prior to April 1st; but that the 
appointment of a Co-ordinator for Kitsilano be deferred until 
April 1, 1970; and 

Further RECOMMENDS that approval be granted for expenditure 
of the necessary funds in advance of 1970 Budget." 

ocal Area Boundary Map on file in City Clerk's Office) 

MOVED by Aid. Wilson, 

THAT the foregoing report of the Board of Administration be 
adopted . 

- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

G . Urban Renewal Division; Staff 

The Board of Administration, under date of January 7, 1970, 
submitted the following report in respect of Urban Renewal Division 
Staff: 

"The Director of Planning reports as follows: 

'On July 15, and September 9, 1969 Council was advised of the 
reduced urban renewal activity and the corresponding reductions 
in urban renewal staff by transfer to other vacancies within 
the Planning Department or by resignation. 

The Director of Planning, in his report of August 25, 1969, 
which was approved by Council on September 9, undertook to 
report further when clearer information was available. 


A review of the anticipated work load in 1970 indicates that 
further staff reductions are possible. The following summary 
sets out the changes in the authorized complement of urban 
renewal staff previously approved by Council and the staff 
presently estimated to be required in 1970 


Assistant 

Director 
Planner III 
Planner I 
Planning 

Assistant III 
Clerk Steno III 
Clerk Steno II* 


Authorized 
Original July 15 Sept 9 


1 
3 
4 

2 
1 

1/2 

11-1/2 


1 
1 
2 

1 
1 

1/2 

"5=172 


1 
1 
1 

1 
1 

1/2 

3=T72 


Present 
Estimated 
Requirem ' t 

1 
1 


Reduc- 
tion 


1 
1 

1/2 
"¥072 


1** 


* Half of this employee's time is assigned to work of the 

Beautif ication Section 
** The Planner I position is presently vacant. 

The stenographic complement will be the subject of a further 
report with the intention of reducing the secretarial staff 
for urban renewal from one and one-half to one. 

The 1970 budget for the Urban Renewal Division (excluding the 
Beautif ication Section) , based on the present estimated 
staffing requirement, as compared with 1969 costs, is as 
follows : 


1970 1969 Reduction 


Salaries and fringe benefits 50,911 73,987 23,076 

Less - Shareable project costs 
chargeable to senior 

governments (13 , 084) (12 , 700) 384 

Costs chargeable to 
City's Urban Renewal 

Capital Funds (12,207) ( 8,194) 4,013 

Balance charged to Revenue 

Budget 25,620 53,093 27,473 


cont 'd 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Urban Renewal Division; Staff (cont'd) 

In the coming year work to be undertaken by the staff under 
the direction of the Assistant Director of Urban Renewal and 
Housing is expected to include the preparation of the Strathcona 
Rehabilitation Scheme and the co-ordination of Project 2 and 
Scheme 6; also it is anticipated that work will be undertaken 
on the Britannia Community Service Centre, formerly a part of 
Scheme 3. In addition, the staff will be involved in work on 
the City's public housing projects and upon special city 
projects. A substantial portion of the Assistant Director's 
time will be devoted to the Beautif ication Section, 

A statement made by the Honourable Robert Andras in the House 
of Commons on December 18, 1969 relating to the expenditure of 
renewal funds is circulated with this report. From this it is 
concluded that no new projects are likely to receive consider- 
ation at this time. However, should any further renewal 
projects be approved, the above minimum urban renewal staff 
establishment will have to be increased. 

It is RECOMMENDED that the Urban Renewal Division staff 
(excluding Beautif ication) be established at the reduced 
1 evel of : 


Assistant Director 1 

Planner III 1 

Planning Assistant III 1 

Clerk-Stenographer III 1-1/2 


and that the Department's budget, in the annual review, be 
adjusted accordingly.' 

Your Board RECOMMENDS the foregoing recommendation of the 
Director of Planning be adopted." 

MOVED by Aid, Bird, 

THAT the foregoing report of the Board of Administration be 
adopted , 

- CARRIED 

H. Victorian Order of Nurses: 

Maternal and Newborn Home Visiting 

The Board of Administration, under date of January 12, 1970, 
reported upon maternal and newborn home visiting which was carried 
out by the Victorian Order of Nurses. A letter from that organiz- 
ation now requests such responsibilities be assumed by the 
Metropolitan Board of Health, 

The Medical Health Officer's report is submitted, recommending 
as follows: 

"(a) The Health Department absorb the work previously carried 
out by the Victorian Order of Nurses, representing 
approximately a ten percent increase in the newborn 
visiting program, 

(b) That authority be given to appoint one additional Public 
Health Nurse in advance of the budget with car allowance 
and standard equipment at an estimated cost in 1970 of 
$7,800, 

(c) That the Director of Personnel Services prepare the 
classification report on this position and submit same 
to the Board of Administration for approval," 


cont 'd . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Victorian Order of Nurses: 
Maternal & Newborn Home Visiting (cont'd ) 

The Board of Administration endorses the recommendations of 
the Medical Health Officer. 

MOVED by Aid. Wilson, 

THAT the foregoing recommendations of the Medical Health 
Officer be approved. 

- CARRIED 

I. Appointment of Special Committees, 1970 and 
Division of Outstanding Subject Matters 
between Two Standing Committees 


The Council considered report of the Board of Administration 
dated January 12, 1970, in the matter of appointments of Special 
Committees for 1970 and division of outstanding subject matters 
from the former Planning, Development and Transportation Standing 
Committee to the Planning and Development Standing Committee and 
the Standing Committee on Transportation. 
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After general review it was. 


MOVED by Aid. Rankin, 

THAT the following subject matters be referred as shown: 

Heliport and Hovercraft - to the Standing Committee 

on Transportation 

Stores Closing Hours - to the Standing Committee 

on General Purposes 


1971 Centennial Project Committee - to be re-appointed on the 

understanding it will 
report through the 
General Purposes Committee 


- CARRIED 


MOVED by Aid. Wilson, 

THAT the Remembrance Day Committee be re-appointed 


- CARRIED 


MOVED by Aid. Bird, 

THAT the Social Development Committee be re-appointed. 


- CARRIED 


MOVED by Aid. Bird, 

THAT the Entertainment and Civic Recognition Committee be 
re-appointed, with power to act. 

- CARRIED BY THE 
REQUIRED MAJORITY 

MOVED by Aid. Hardwick, 

THAT the following subject matter be referred as shown: 

Arterial Road Connections - to the Standing Committee 

on Transportation 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
Appointment of Special Committees 

and Division of Outstanding Subject Matters (cont'd) 

MOVED by Aid. Sweeney, 

THAT the following committees be re-appointed: 

Amendments: Criminal Code of Canada 
Callister Park Joint Committee 

- CARRIED 

MOVED by Aid. Broome, 

THAT the following Committees of Officials be re-appointed 
on a continuing basis until such time as Council determines 
otherwise : 

Joint Technical Committee - Social Planning 
Suggestion Committee 
Street Naming Committee 

- CARRIED 

MOVED by Aid. Broome, 

THAT subject matters formerly outstanding in the Standing 
Committee on Planning, Development and Transportation be directed 
to the Standing Committee on Planning and Development and the 
Standing Committee on Transportation, as set out in the Board of 
Administration report dated January 12, 1970, pages 2 and 3. 

- CARRIED 


During consideration of the foregoing matter, the Council 
recessed for the noon break and continued with the subject after 
hearing delegations. 


The Council reconvened in open session in the Council 
at 2:00 p.m., still in Committee of the Whole, His Worship 
Mayor in the Chair and the following members present: 

PRESENT : His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 

Hardwick, Rankin, Sweeney and Wilson 

ABSENT : Alderman Linnell 

Alderman Phillips (Leave of Absence) 


DELEGATIONS AND UNFINISHED BUSINESS (cont'd ) 

2. Demolition: 

5837 Lanark Street 

On December 16, 1969, the Council considered motior^ respecting 
demolition at 5837 Lanark Street, At that time it was instructed 
the Building Inspector report on the property and the owner be 
given an opportunity to appear. 

The Director of Inspections forwarded a letter from the 
Elwood Construction Limited advising the property was purchased to 
repair, renovate, decorate, etc., some of which has been commenced 
and it is anticipated will be completed by February 15, 1970, 
following which it is proposed to sell. 

cont 'd . . . 
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DELEGATIONS AND UNFINISHED BUSINESS (cont'd ) 

Demol ition : 

5837 Lanark Street (cont'd ) 

A representative of the Elwood Construction Limited appeared 
in support of this letter. 

In the Director of Inspection's report it is stated the 
property has been inspected and it has been found that the building 
is secure and does not present any hazard. 

MOVED by Aid, Rankin, 

THAT this house be improved as proposed in the letter from 
the Elwood Construction Limited, the work to be completed by not 
later than February 28, 1970, 

- CARRIED 


COMMITTEE OF THE WHOLE 

MOVED by Aid, Broome, 

THAT the Committee of the Whole rise and report. 


- CARRIED 


MOVED by Aid, Broome, 
SECONDED by Aid. Adams, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

DELEGATIONS AND UNFINISHED BUSINESS (cont'd) 


3, Renewal of Development Permit: 

Shannon Estate (N/S 57th Avenue between 
Granville and Adera) 

The Board of Administration ^ under date of December 5, 1969, 
submitted report of the Director of Planning, giving an historic revie 
following rezoning of the Shannon Estate on the N/S of 57th Avenue, 
between Granville and Adera Streets, Mr. W. A. Street, solicitor 
for the applicant. Wall and Redekop Limited, in respect of develop- 
ment permit involved, appeared advising the company is prepared to 
take certain action forthwith to repair walls, etc, to make the 
property secure. With the aid of a representative of the company, 
the financial difficulties in proceeding with the project were 
explained. The request is made that the Development Permit 
involved. No, 44079, be renewed for a period of six months. 

The Director of Planning, in the Board of Administration 
report, advised of the following two alternatives: 

"(a) the request for renewal for Development 

Permit #44079 be denied with a fresh application being 
required when the development is to proceed for 
approval by the Technical Planning Board and City 
Council, or 

(b) The Director of Planning renew Development Permit 

#44079 for a limited period of time expiring June 30, 
1970, " 

Alderman Broome filed a letter dated January 8, 1970 froni 
Mr. W. Fred Evans of 7020 Adera Street complaining of the nuisance 
being represented by the condition of the Shannon Estate property 
at the present time. 


cont 'd , 
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DELEGATIONS AND UNFINISHED BUSINESS (cont'd ) 

Renewal of Development Permit: 
Shannon Estate (cont'd) 


MOVED by Aid. Broome, 
SECONDED by Aid. Adams, 

THAT the Director of Planning renew the development permit for 
a limited period of time, expiring June 30, 1970. 

- CARRIED 

BY-LAWS 

1. BY-LAW TO AMEND BY-LAW No. 3 57 5 BEING THE 
ZONING AND DEVELOPMENT BY-LAW (S/S 71st 
Avenue between Montcalm and Hudson) 


MOVED by Aid. Hardwick, 
SECONDED by Aid. Broome, 

THAT leave be given to introduce a By-law to amend By-law 
No. 3575, being the Zoning and Development By-law, and the By-law 
be read a first time. 

- CARRIED 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Broome, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Broome, 

THAT Council do resolve itself into Committee of the Whole, to 
consider and report on the By-law, His Worship the Mayor in the 
Chair . 

- CARRIED 

MOVED by Aid. Hardwick, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Broome, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Broome, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED 

(The By-law received three readings) 

2. BY-LAW TO AMEND BY-LAW No. 3 57 5 BEING THE 
ZONING AND DEVELOPMENT BY-LAW (Parking: 
Vancouver General Hospital) 

MOVED by Aid. Hardwick, 
SECONDED bv Aid. Broome, 

THAT leave be given to introduce a By-law to amend By-law 
No. 3575, being the Zoning and Development By-law, and the By-law 
be read a first time. 

- CARRIED 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Broome, 

THAT the By-law be read a second time. 

- CARRIED 
cont 'd . . . . 


17 


Regular Council, January 13, 1970 

BY-LAWS (cont'd ) 

Parking: Vancouver General Hospital (cont'd) 

MOVED by Aid, Hardwick, 
SECONDED by Aid, Broome, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in the 
Chair , 

- CARRIED 

MOVED by Aid, Hardwick, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete, 

MOVED by Aid, Hardwick, 
SECONDED by Aid, Broome, 

THAT the report of the Committee of the Whole be adopted, 

- CARRIED 

MOVED by Aid, Hardwick, 
SECONDED by Aid. Broome, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal , 

- CARRIED 

(The By-law received three readings) 

3, BY-LAW TO REPEAL BY-LAW No. 4409 AND TO 

AUTHORIZE BORROWING CERTAIN SUMS OF MONEY 
FOR A LIMITED PERIOD 


MOVED by Aid, Adams, 
SECONDED by Aid, Broome, 

THAT leave be given to introduce a By-law to repeal Bj--law 
No, 4409 and to authorize the borrowing of certain sums of money 
from January 13, 1970 to January 19, 1971, pending the collection 
of real property taxes, and the By-law be read a first time, 

- CARRIED 

MOVED by Aid, Adams, 
SECONDED by Aid. Broome, 

THAT the By-law be read a second time, 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid, Broome, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in the 
Chair . 

- CARRIED 

MOVED by Aid, Adams, 

THAT the Committee of the Whole rise and report, 

- CARRIED 

The Committee then rose and reported the By-law complete, 

MOVED by Aid, Adams, 
SECONDED by Aid, Broome, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid, Adams, 
SECONDED by Aid, Broome, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal , 

- CARRIED 

(The By-law received three readings) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
Property Matters, January 9, 1970 (cont'd) 

Proposed Sale of Haro Park (Clause 3 ) 

Further to the consideration given this matter earlier in the 
day by Council, Commissioner Sutton Brown reported the Park Board 
had resolved as follows: 

"THEREFORE BE IT RESOLVED that the Board of Parks and 
Public Recreation does hereby release, relinquish, 
surrender and give up its custody, care and management 
of the said Haro Park in order that the said park may 
be sold by the City of Vancouver on the understanding 
that the proceeds from the sale of such park shall be 
used as part of the cost of acquiring the aforesaid 
portion of Block 57, District Lot 185," 

In view of this action of the Park Board the Commissioner 
felt the Council may wish to reconsider Alderman Broome's motion 
made earlier in the proceedings respecting leasing. 

Alderman Broome withdrew his former motion on the subject. 

After further study it was, 

MOVED by Aid. Broome, 
SECONDED by Aid. Adams, 

THAT His Worship the Mayor be requested to forward a letter 
to the appropriate Federal officials to advise the City Council 
is not prepared to sell the Haro Park site to the Government on 
the basis of indefinite maintenance of the existing building 
thereon; 

FURTHER THAT there are two courses open to the Federal 
Government : 

(a) the prevailing lease revert to the City on May 31, 
1970, and the Federal Government lease alternate 
premises ; or 

(b) the Federal Government enter into a one-year only lease 
extension on the understanding the lease will not be 
extended beyond this one year period but rather the 
property, cleared, then will be placed on the open market 
and sold to the highest bidder, 

- CARRIED 

MOTIONS 

1 . Allocation of Land for Highway 
Purposes (2412 Laurel Street) 

MOVED by Aid, Gaidar, 
SECONDED by Aid, Sweeney, 

THAT WHEREAS the registered owners have conveyed to the 
City of Vancouver, for highway purposes, the following lands: 

1. North 2 feet of the South 10 feet of Lots 1 and 2, 

Block 337, District Lot 526, Group 1, New Westminster 
District, Plan 590, the same as shown outlined red on 
plan prepared by A. Burhoe, B.C.L.S., dated October 21, 
1969, and marginally numbered LF 4510 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for highway purposes. 


cent 'd , , 
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MOTIONS (cont'd) 

Allocation of Land for Highway Purposes (cont'd ) 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
highway purposes, and declared to form and constitute portions of 
highway . 

- CARRIED 

2. Leave of Absence: 
Alderman Phillips 

MOVED by Aid. Calder, 
SECONDED by Aid. Sweeney, 

THAT Alderman Phillips be granted Leave of Absence from the 
meeting of Council of January 13, 1970. 

- CARRIED 

3. Amendment to Resolution Authorizing 
Execution of Purchasing Agreements for 
$6,500,000 City Debentures 

MOVED by Aid. Adams, 
SECONDED by Aid. Bird, 

THAT WHEREAS Council at its meeting of January 7, 1970, passed 
a resolution authorizing the execution of purchase agreements for 
the sale of $6,500,000.00 worth of debentures to certain purchasers; 

AND WHEREAS the names of certain of the purchasers as set 
forth in the resolution were not completely accurate; 

AND WHEREAS in order to ensure the sale of the debentures on 
the closing date of January 15, 1970 the City Clerk certified as a 
true copy of the aforesaid resolution a copy of the resolution alterec 
so as to correct the inaccuracies contained in the names of certain 
of the purchasers; 

THEREFORE BE IT RESOLVED that the action of the City Clerk be 
ratified and confirmed and that the resolution of Council passed on 
the 7th day of January, 1970, be deemed to have been passed in that 
form as certified correct by the City Clerk and annexed hereto; 

BE IT FURTHER RESOLVED that in the event that before the 
delivery of the debentures . the City's agents for the sale of the 
debentures find it necessary to substitute one or more new 
purchasers for the purchasers as set forth in the resolution as 
corrected or to redistribute among the purchasers the amounts to 
be purchased by each purchaser, the City enter into such agreements 
and provide such documents and certificates as may be necessary 
to effect such change and provide for the sale of the debentures 
as arranged by the City's agents. 


- CARRIED 
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MOTIONS (cont 'd) 

4. Proposed Regulation #14 re Notices 

to Vacate and Rental Increases (Grievance Board ) 

On January 7th, Notice was given of the following motion: 

MOVED by Aid. Rankin, 

SECONDED by Aid. Hardwick (seconded this day) 

THAT wherever a landlord claims that continued occupancy by a 
tenant will result in deterioration of the premises going beyond 
reasonable wear and tear, or wherever the tenant is in arrears for 
a period of two months, or wherever the landlord claims that the 
tenant is a gross nuisance to his neighbours, or wherever the 
premises are being utilized for illegal activity, or wherever the 
landlord requires the premises for occupancy either by himself or 
his immediate family, then the landlord may apply to the Rental 
Accommodation Grievance Board for a decision terminating the tenancy 
and granting possession to the landlord; 

In such a case, the chairman of the Grievance Board shall 
notify the tenant and arrange for a formal hearing before the Board 
within one month. If the Board is satisfied that any of the 
reasons mentioned above have bean established, they shall make an 
order terminating the tenancy and grant possession to the landlord; 
providing there is alternative accommodation for the tenant available 
and providing that the tenant is given an additional one month's 
time to vacate. 

The Rental Accommodation Grievance Board shall have the right, 
in what it considers to be exceptional circumstances, to order 
hearings before it immediately following the serving of the normal 
one month's notice, and if .justified, grant quick possession to the 
landlord . 

The Vancouver Rental Accommodation Grievance Board shall 
appoint Rent Review Officers. These Officers shall have the 
authority to investigate complaints of unreasonable rent increases, 
to mediate between the parties, and to recommend what increase in 
rent, if any, is justified. 

The Vancouver Rental Accommodation Grievance Board shall be 
authorized on the application of a Rent Review Officer, a landlord, 
or a tenant, to reinvestigate a case where the Rent Review Officer's 
recommendations have not been followed or where any party is dis- 
satisfied with the Officer's disposition of the case. After making 
its investigation the Grievance Board shall send a copy of its 
finding and its recommendations as to what would constitute .just 
resolution of the case to all parties in the form of a written 
report . 

Where a landlord fails to act in accordance with the Board's 
recommendations, the Board shall send a copy of its findings and 
recommendations, together with the landlord's reply, to the Vancouver 
City Council , 

The Vancouver City Council shall be empowered to publish the 
report of the Vancouver Rental Accommodation Grievance Board 
dealing with the rent increase. 


(lost) * 
(see next page) 
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MOTIONS (cont'd) 

Proposed Regulation #14 re Notices to 
Vacate and Rental Increases (Grievance Board) 
(cont 'd) 

In connection with the foregoing motion, communications were 
received as follows all, with the exception of Mr, Wm. Pennell, 
asking a n opportunity to be heard on the matter: 

Vancouver Tenants Council 
Montreal Trust Company 
Balfour Rentals 

Apartment and Lodging House Association 
Greater Vancouver Apartment Owners* Association 
G, S. Johnson 
Wm. Pennell 

MOVED by Aid. Rankin, 
SECONDED by Aid. Calder, 

THAT the main motion be deferred pending the hearing of 
delegations as per requests received. _ losT 

(Aid. Hardwick requested the main motion be divided but the 
Chair ruled otherwise and explained the position) 


MOVED by Aid. Adams, 
SECONDED by Aid, Broome, 

THAT the question be now put 


- CARRIED 


The motion of Alderman Rankin and Alderman Hardwick was 
put and a recorded vote requested. The record, therefore, is as 
follows : 


FOR THE MOTION 


Alderman Rankin 


The motion was declared. 


AGAINST THE MOTION 

His Worship the Mayor 
Alderman Adams 
Alderman Broome 
Alderman Wilson 
Alderman Calder 
Alderman Sweeney 
Alderman Bird 
Alderman Hardwick 
(Alderman Hardwick did not cast 
a ballot and therefore was de- 
clared in the negative) 

- LOST * 


MOVED by Aid. Wilson, 
SECONDED by Aid, Adams, 

THAT the Corporation Counsel prepare an Amendment to the 
Rental Accommodation Grievance Board By-law for submission to 
Council, the amendment to provide for the following procedure: 

(i) Where three months notice to vacate has been given 

to the tenant on grounds only that the tenant refuses 
to meet a rent increase, the following procedure shall 
apply 

(A) The tenant must advise his acceptance or rejection 
of a rent increase prior to the expiry of 60 days 
thus providing the landlords the opportunity to 
issue if they choose, the statutory 30 day Notice 
after expiry of the 60 days. 

- CARRIED 
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MOTIONS (cont'd) 

5. False Creek Development: Area Generally 
between Burrard and Cambie Bridges 


At the Council meeting on January 7, 1970, Aldermen Bird and 
Wilson gave notice of a motion respecting the subject matter. By 
agreement of the Council, however, the motion was changed and now 
reads as follows: 
MOVED by Aid. Bird, 
SECONDED by Aid. Wilson, 

THAT WHEREAS the redevelopment of False Creek is a pressing 
City issue; 

AND WHEREAS the City Planning Department has proposed several 
concepts for the long range redevelopment of the whole False Creek 
area of which Concept 4 appears to be the most viable; 

AND WHEREAS the City has acquired property from the Provincial 
Government to hold approximately 85 acres on the South side between 
Cambie and Burrard Bridges which is ripe for redevelopment; 

BE IT RESOLVED THAT the Technical Planning Board be instructed 
as follows: 

(a) bring forth a development plan for the redevelopment of the area 
generally between Burrard and Cambie Bridges north of 6th Avenue 
for the consideration of Council. This plan would serve as the 
guideline for subsequent rezoning(s) to CD-I Comprehensive 
Development District to permit the uses suggested in Concept 4 
and to designate the form and density of development and be the 
basis of development by the City. 

(b) bring forth proposed amendments to the Zoning and Development 
By-law to permit the development of residential and commercial 
uses on the Fairview Slopes (generally north of the lane south 
of Broadway to 6th Avenue between Granville and Cambie Streets) 

AND THAT the Director of Planning make an application to amend 
the Zoning and Development By-law along the lines aforesaid in (b) 
in regard to the area generally described as the Fairview Slopes. 

(carried)* (see n,ext page) 

MOVED by Aid. Calder, 
SECONDED by Aid. Hardwick, 

THAT the whole matter be referred to the Planning and Develop- 
ment Standing Committee. 

- LOST 

MOVED by Aid. Hardwick, in Amendment, 
SECONDED by Aid. Calder, 

THAT all the words in the main motion after the words 'THAT 
the Technical Planning Board be instructed as follows' be struck 
and the following substituted therefor: 

'bring forth a development plan for the redevelopment of the area 
generally between Burrard and Cambie Bridges north of 6th Avenue 
for the consideration of Council, and to include special regula- 
tions covering the unique site features of slope, view and lack 
of lanes. Such zoning should also consider existence of 
commercial buildings of good quality atid the inclusion of a 
small commercial component on the residential sites 

AND THAT the Director of Planning make an application to amend 
the Zoning and Development By-law along the lines aforesaid in 
regard to the area generally described as the Fairview Slopes,* 


(lost)** (see next page) 
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MOTIONS (cont'd ) 

A recorded vote was requested on the Amendment of Alderman 
Hardwick and Alderman Calder and the record, therefore, is as 
follows : 


FOR THE AMENDMENT 

Alderman Calder 
Alderman Hardwick 


AGAINST THE AMENDMENT 

His Worship the Mayor 
Alderman Sweeney 
Alderman Wilson 
Alderman Bird 
Alderman Rankin 
Alderman Adams 
Alderman Broome 


The Amendment was declared, 


- LOST ** 


The main motion of Alderman Bird and Alderman Wilson was put and 
a recorded vote requested. The record, therefore, is as follows: 


FOR THE MOTION 

Alderman Adams 
Alderman Broome 
Alderman Hardwick 
Alderman Calder 
Alderman Sweeney 
Alderman Wilson 
Alderman Bird 
His Worship the Mayor 


AGAINST THE MOTION 


Alderman Rankin 


The main motion was declared, 

6. Transit Fares and Hydro Rates 


- CARRIED * 


MOVED by Aid. Wilson, 
SECONDED by Aid. Bird, 

THAT WHEREAS the Chairman of the British Columbia Hydro and 
Power Authority has stated that an increase in transit fares and 
Hydro rates can be expected; 

AND WHEREAS Section 10 of the "Powers Measures Act" reads in 
part as follows: 

'Since the first day of August, 1961, the following Statutes 
and Statutory provisions have not applied and do not apply 
to the Company, the Commission, or the Authority except to 
the extent that may be provided by Order ol' the Lieutenant- 
Governor in Council * ; 

THEREFORE BE IT RESOLVED niAT the Vancouver City Council 
respectfully request the British Columbia Executive Council to passif 
an Order-in-Council directing the Public Utilities Commission to hold 
a hearing to determine the extent and .justification of any increases 
in rates or fares which may be applied for by the British Columbia 
Hydro and Power Authority; 

AND FURTHER THAT a Committee be struck to investigate what 
experts and legal counsel should be engaged to prepare a brief for 
submission to the Public Utilities Commission and that the estimated 
cost be submitted to City Council forthwith; 

FURTHER THAT the Committee be authorized to consult other 
cities and municipalities extending an invitation to share in the 
cost and preparation of the brief. 

- CARRIED 
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MOTIONS (cont'd) 

7 . Bus Fares '■ 

At the January 7th meeting of Council, Alderman Rankin and 
Alderman Calder gave notice of a motion respecting the subject 
matter. 3y Council agreement the motion was changed and now reads 
as follows: 

MOVED by Aid. Rankin, 
SECONDED by Aid. Calder, 

THAT WHEREAS B. C. Hydro Chairman Dr. Gordon Shrum has 
intimated that bus fares will be increased, and 

WHEREAS this will work a considerable hardship on lower income 
groups who are the most frequent users of the bus system, and 

WHEREAS Dr. Shrum has suggested that if the Provincial Govern- 
ment does not make an adequate contribution to the deficit of the 
bus system, then the Municipalities should be compelled to do so, 
and , 

WHEREAS the provision of cheap, fast transit should be regarded 
as an essential service to be subsidized, in the same way as fire 
and police protection, 

, THEREFORE BE IT RESOLVED that Vancouver Council register its 
opposition to any increase in bus fares, and 

BE IT FURTHER RESOLVED THAT it is imperative the bus system 
continue to be subsidized by B.C. Hydro and Power Authority profits 
and/or from Provincial Government revenues. 

- CARRIED 

MOVED by Aid. Broome, 
SECONDED by Aid. Calder, 

THAT copies of this resolution be forwarded to B.C. Hydro and 
Power Authority, local M.L.A.'s, Greater Vancouver Regional District 
and the Standing Committee on Transportation for further study in 
depth . 

- CARRIED 

8 . Increase in Power Rates 

At the January 7th meeting of the Council, notice of the 
following motion was filed with the City Clerk. 

MOVED by Aid. Rankin, 

SECONDED by Aid. Hardwick, (seconded this day) 

THAT WHEREAS B.C. Hydro Chairman Dr. Gordon Shrum has announced 
that electricity rates will be increased by 20 percent in March, and 

WHEREAS the distribution of electricity and natural gas has 
always been a highly profitable Crown-operated business with rates 
that are among the highest in Canada, and 

WHEREAS Dr. Shrum places the blame for B.C. Hydro's alleged 
difficult financial situation on increased wages granted to Hydro 
workers, and 

WHEREAS there is a strong suspicion that B.C. Hydro's difficul- 
ties, if real, are due to supplying cheap power to American consumers, 
with the profits from B.C. consumption being used to subsidize low 
rates to American manufacturers, 

THEREFORE BE IT RESOLVED that we demand of Premier Bennett 
that B.C. Hydro be instructed to withhold any rate increase pending 
its ability to justify such increase before a committee representative 
of all parties in the Provincial Legislature, as well as of the 
Municipalities. _ loST 
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MOTIONS (cont'd ) 

9, Credit Unions: 

Business Tax and Trade Licenses 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Calder, 

THAT WHEREAS the Municipalities Act of B.C. exempts Credit 
Unions from Business Tax and Trades Licenses; 

AND WHEREAS the City of Vancouver does not permit such 
exemptions ; 

THEREFORE BE IT RESOLVED THAT the City of Vancouver take 
necessary steps to bring Business Tax and Trade Licenses, in 
respect of Credit Unions, into line with provisions of the 
B.C. Municipal Act. 

(Notice) 

Notice was called and recognized by the Chair. 


NOTICE OF MOTION 

The following Notices of Motion were submitted , and 
recognized by the Chair. 

1 . Marine Life Preserving Equipment 

MOVED by Aid. Sweeney, 

THAT WHEREAS recent marine tragedies indicate the inadequacy 
of life-preserving equipment required under present D.O.T. 
regulations pertaining to pleasure craft; 

AND WHEREAS there has been a tremendous increase in pleasure 
boating on B. C. coastal waters in recent years; 

THEREFORE BE IT RESOLVED that the City of Vancouver petition 
the Federal Department of Transport to revise present regulations 
pertaining to life-preserving equipment for pleasure craft; 

AND FURTHER that such regulations be strictly enforced by the 
Department of Transport. 

(Notice) 

2 . Third Reading of Certain -Zoning By-laws 

MOVED by Aid. Adams, 

THAT in cases where Council, following a Public Hearing, has 
approved an application to re-zone any property to a higher use, 
it be policy not to give third readings to the re-zoning by-law 
until such time as City Council has received satisfactory guarantees 
that the developer has finances to carry to completion the proposed 
development . 


(Notice) 
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NOTICE OF MOTION (cont 'd) 


3. Tenders: 

Policy re Local Preference 

MOVED by Aid. Broome, 

THAT WHEREAS the City of Vancouvei purchases approximately 
$7 million worth of goods a year, and 

WHEREAS tenders for only 1^% or $85,000 worth of these goods 
were referred to Council in 1968 because of local preference, and 

WHEREAS Council paid a premium of $700 on $16,500 worth of 
business which was \ of 1% of the total expenditure in that year, 
and , 

WHEREAS this has been the general pattern of premiums paid 
for local preference, and 

WHEREAS present policy of reporting to Council where local 
preference is involved results in a substantial cost to the City 
in staff time in investigations and preparation of reports to 
Council ; 

THEREFORE BE IT RESOLVED that Council policy with respect to 
Local Preference shall be, other things being equal, to allow a 
"credit" for a supplier whose tender has local content, such "credit" 
to amount to 5% of that portion of the tender to which the local 
content is applicable, and 

FURTHER BE IT RESOLVED that the Board of Administration 
By-law and Administrative Manual be revised to allow this policy 
to be administered by the Purchasing Agent and the Board of 
Administration . 


(Notice) 


The Coundil adjourned at 4:50 p.m. 


*** 


The foregoing are Minutes of the Regular Council meeting dated 
January 13, 19 70, and the reports referred to are those on 
Page(s) ^OH ' 5*^7 
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January 9, 1970. 
The following is a report of the Board of Administration 
WORKS & UTILITY MATTERS 
RECOMMENDATION 


]|. Local Improvements - 
Initiative Principle 

irst Step 


The City Engineer reports as follows: 


"I consider it advisable to carry out the 
following projects as Local Improvements: 

Pavement and Curbs 

Adanac St., Vernon Dr. to Commercial Dr. 
Bute St. , Pacific St. to Beach Ave. 

(curb exists on west side) 
Knight St., 57th Ave. to 63rd Ave. 
Thurlow St., Pacific St. to Beach Ave. 
Union St., Gore Ave. to Campbell Ave. 
Union St., Campbell Ave. to Glen Dr. 


The City's share of these improvements is available in the 1969 
dapital Budget." 

i i 

S econd Step 


The Director of Finance submits the following report on the 
f|inancial arrangements: 

"In accordance with the provisions of the Local Improvement By-law 
gjoverning Local Improvement procedures, I am submitting the City 
Engineer's report dated January 2, 1970. 

The estimated total cost of these improvements is $524,940 and 
tjhe City's share of the cost is $387,449. 

I have to report that the necessary financial arrangements can be 
mjade to carry out this work." 

Your Board has decided that it is desirable to undertake the projects 
r|ef erred to and RECOMMENDS that: 

(1) the reports of the City Engineer and Director of Finance be 
adopted; 

(2) the City-owned parcels shown under certain projects on the 
detailed Second Step report be declared assessable for these 
projects. (Report on file with City Clerk.) 

NIFORMATION 


Street Alignment - 
East 4 5th Avenue 

On October 28th, 1969, after considering a petition presented by 
Mjr. W.G. Vatnsdal, 3091 East 45th Avenue to have the recently constructed 
iidewalk on the north side of East 4 5th Avenue between Kerr and Lan- 
caster Streets moved closer to the property. City Council referred the 
subject to the City Engineer for report respecting street alignment 
generally. 

The City Engineer reports as follows: 
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Item Nc . 2 cont'd 


"The present street allowance of East 45th Avenue between Victoria 
drive and Boundary Road is 66 ft. wide except for a length of approxi- 
mately 120 feet where the allowance is reduced to 59ft. due to a 
irisalignment of 7 ft. in the property lines at Kerr Street. The mis- 
alignment at Kerr Street is the only significant one which occurs in 
tjhis length of East 45th Avenue. 

The locations of the sidewalks vary and are shown on the display 
dlan. It is noteworthy that significant misalignments occur in the 
sidewalk on the south side of Battison, Arlington and Kerr Streets and 
the area in question which is on the north side at Rupert, Lancaster and 
iqerr Streets. 

It is planned that the future pavement width for East 45th Ave- 
ictoria to Boundary will be 32 ft. between curbs which will be straight 
^xcept at Kerr Street wheie the 7ft. misaligned street allowance 
ecessitates a slight bend to correct for this condition. 

Locations of sidewalks vary throughout the City. Sidewalk mis- 
lignments similar to those on this length of East 45th Avenue can be 
found on many streets. For example, similar misalignments exist along 
Vest 11th Avenue between Highbury and Courtenay Streets and also along 
last 41st Avenue between Prince Rupert' and Ross Streets. In all such: 
developments the available street allowance has been used to provide 

facility at minimal cost by adjusting the sidewalk locations to suit 
{prevailing conditions. The City has consistently refrained from 
constructing walls. Where a stable slope could not be constructed 
v'ithin the available boulevard width and the owners would not grant 
lermission for the slope to be constructed on private property the 
cionstruction of the sidewalk has been deferred until such permission is 
obtained. Walls have only been built by the City where it has been 
necessary in order to construct permanent pavements with curbs. Such 
conditions occur most frequently on major streets where pavement widths 
are maximum and boulevard widths remaining are therefore minimized." 

This matter is submitted to Council for information. 


* * * * * 
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SOCIAL SERVICE AND HEALTH MATTERS 
RECOmENDATIONS 


Provincial Mental Health Branch 
Treatment Program 

The Medical Health Officer reports as follows: 

"l have discussed with Dr. J.S. Bland, Director of Children's 
Psychiatric Services for the Provincial Mental Health Branch, 
the possibility of f a c i 1 i t i a t i ng more mental health treatment 
services for the south-east part of the City (City Health 
Department Unit Ii-Area). 

The Health Department has undertaking a screening, counselling, 
consultative and short-term mental health treatment service 
since 1936. Currently, approximately Q0% of this service is 
directed to school-age children. The City Health Department 
recovers the appropriate shares from the Vancouver School 
Board and the Medicare Commission. There are no community- 
based or hosp i ta 1 -ba sed long-term treatment facilities in 
this area of the City. Private psychiatrists cannot cope 
with the demand for service arising from this population. 

Many persons needing service have attended the Provincial 
Mental Health facility located in Burnaby. Transportation 
problems make this resource impractical for most people. 

It has been recognized that a decentralization of part of 
the Burnaby Mental Health facility to Unit i|. (6i;05 Knight 
Street) could provide treatment service to the residents in 
the area. 

A letter from Dr. Bland, of December 1, 1969, has been 
received suggesting that a treatment team (one part-time 
psychiatrist, two or three social workers and a part-time 
clinical psychologist) work out of Sl^OS Knight Street three 
half-days per week as part of their full-time commitment 
to that geographic area. 

It is agreed that the City Health Department Service and the 
Provincial Mental Health Service continue to work in their 
respective areas of responsibility, as these two services 
would complement each other. They would remain administra- 
tively separate, but have a good opportunity for cooperation 
toward a more comprehensive community service. It is also 
understood that no clerical support be provided by the City 
of Vancouver. It is just feasible for the building at 6i|05 
Knight Street to accommodate Ij. workers for 3 half-days per 
week during daytime hours, but no space problem is anticipated 
for evening treatment services. 

The foregoing proposal has the approval of the Deputy Minister 
of Mental Health. 

I recommend to Council that the above plan be implemented in 
Uni t I4. subject to: 

(1) No direct costs to be incurred by the City. 

(2) The plan be implemented for a six-month trial, at which 
time a report to Council will be submitted. 

(3) That there be no further extension of this Mental Health 
Treatment Program until Council has adopted a polity, 
subsequent to discussion of this report." 

Your Board RECOMMENDS that the above, proposal s of the 
^ledical Health Officer be approved. 
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c'. Greater Vancouver Regional District 
Air Pol lution 


The Director of Inspections reports as follows: 

"Mr. G.W. Carlisle, Administrator, Greater Vancouver Regional 
District, and members of the Regional Air Pollution Committee, 
have been meeting with Mr. J. Sa t te r thwa i te , our Chief Air 
Pollution Control Officer, to discuss the formation of a 
regional air pollution control program. 

Mr. Sa t ter thwa i te has now been advised by Mr. Carlisle that 
he has been appointed a member of a Technical Advisory 
Committee, the purpose of which will be to give advice to 
the Air Pollution Committee of the District." 

Your Board RECOMMENDS that authority be given to Mr. 
Matter thwa i te to accept membership of the Technical Advisory Committee. 
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BUILDING AND PLANNING MATTERS 


RECOKiMEN DAT I ON S 


1, Temporary Help: Department of 
Permits & Licenses - Construction Branch 

In September Council considered a report dated September 26, 
1969 from the City Building Inspector on the work load of the Con- 
struction Branch of the Permits and Licenses Department, The Build- 
ing Inspector recommended that authority be granted to employ a man 
from a local architectural firm for a period of three itionrhs and this 
request was granted, A copy of the report dated September 26, 1969 
is circulated. 

The City Building Inspector reports as follows: 

"Mr, Jan Visscher of McCarter, Nairne & Partners, commenced 
work on October 20, 1969, His work has proved very help- 
ful but the need for such help remains, 

McCarter, Nairne & Partners indicate that Mr, Visscher 
could continue to be 'loaned' to the City for a further 
period of time. In the event that this firm finds it 
necessary to recall their man, similar help would be sought 
from another firm. 

It is recommended that authority be granted to continue 
the employment of a senior man from a local architectural 
firm for a further period of six months with a ceiling 
expenditure of $6,480," 

Your Board RECOMMENDS that the recommendation of the City Building 
Inspector be adopted, and that the expenditure be approved in advance 
of the budget, 

2, Regional Plan Amendment Procedure - 
Greater Vancouver Regional District 

The Director of Planning reports as follows :- 

"Background 

In March 1969, the planning function of the Lower Mainland 
Regional Planning Board was divided between four regional 
districts. The Vancouver metropolitan area was included 
in the Greater Vancouver Regional District, 

The administration of the Official Regional Plan of August 
29, 1966, was by Letters Patent made the responsibility of 
the Regional Districts, including the Greater Vancouver 
Regional District, Provisions were also made at that 
time that the rules for amending or altering the Plan would 
be subject to the provisions of Sections 795 and 796 of 
the Municipal Act, (Copies circulated). Through this 
action, the City of Vancouver is clearly bound into the 
Regional Plan and is obligated to comply with its provisions - 
(see circulated letter from Corporation Counsel), 

On June 27, 1969, the Regional District submitted a proposal 
for Regional Plan Amendment Procedure to the members of the 
Greater Vancouver Regional District and on July 30, 1969, the 
Procedure was adopted in principle, (A copy is circulated). 


Cont/d . 
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Proposed Procedure 

In reviewing the procedure as adopted, it is felt that the 
mechanics are adequate and the reviews established should 
give the municipalities sufficient time to investigate the 
amendments. The applications for amendment are to be reviewed 
quarterly, which may cause delays in rezoning, however, the 
quarterly procedure will not cause unnecessary delay since 
there should be few amendments which affect the City of 
Vancouver , 

Implications 

Up to the present, the Regional Plan had little affect on 
the City of Vancouver, since when it was first approved, the 
Plan could not apply to the City which acted under its own 
charter. The Plan was primarily based upon broad categories 
of existing uses as follows :- 

Urban designated areas established or developing into 
communities, and include residential, commercial and 
industrial uses. 

Rural designated land best suited for major agricultural 
development , 

Industrial included land best suited for major industrial 
development , 

Park included land suited for public recreational 
development of regional significance. 

Reserves included land suited for extensive public 
purposes or for which a use had not yet been determined. 

The areas of greatest development were, for the most part, in 
the 'urban' category. The 'Industrial' category was only 
placed on areas which were intended to be primarily industrial 
and would not include other uses. 

Amendments to the Plan prior to 1969 related to suburban areas 
where rapid growth was taking place. Development in the City 
of Vancouver conformed to the broad land use categories it 
established. Recent events have indicated , that in the future, 
development within the City may require amendments to the 
Regional Plan for 'Reserve' areas, such as Jericho and for 
'Industrial' areas, such as around False Creek, where the land 
use and zoning may be changed. Under these circumstances, the 
City must request an amendment to the Regional Plan to match 
City Rezoning, 

The amendment procedure which has been adopted allows proposals 
for change to be made by municipal members, the electoral area , 
the regional district, or the Provincial Government , It is 
possible under these circumstances tliat an application for a 
Plan change in the City could be initiated by one of the other 
groups. This sliould not occur since the members should be 
working in close co-operation with the regional office and all 
members being represented on the Board should be well informed 
at all times of the activities of the Board, However, if this 
co-ordination fails, it is possible that the City may face 
proposed amendments which it has not initiated, 

A major procedural change is that the approval of amendments is 
made by the Regional Board rather than by individual vote of 
the communities as heretofor. While this may prove more 
efficient, it is possible that members of City Council may not 
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be fully informed of all items dealt with by the Regional 
Board , 

Recommendation 

a) It is recommended that the procedure being followed 
by the Regional Board be given an adequate test 
period for one year and should it prove unsatisfactory 
that action to change be recommended at that time, 

b) The Director of Planning be instructed to initiate 
subsequent necessary amendments to the Regional Plan 

for presentation to the Regional Board through City Council," 

Your Board RECOMMENDS that the foregoing recommendations of the 
Director of Planning be approved. 


INFORMATION 


3, Rezoning of Area Adjacent to Vancouver 
General Flospital 

The Director of Planning reports as follows :- 

"In a letter dated November 21, 1969 to His Worship Mayor 
T, J, Campbell and Members of the City Council, Mr. K, R, Weaver, 
Executive Director of the Vancouver General Hospital stated 
that : I 

' ,,, the City Council rezoned a half-block of property 
adjacent to the Vancouver General Hospital from RT-2 to RM-3, 
,,, The HDspital did not have this (notification) courtesy 
extended to it during the recent rezoning, ' 

Mr, Weaver also stated that, 'Council or one of its sub-bodies 
requested that the staff at City Hall make recommendations as 
to the rezoning of a large area adjacent to the Hospital.' 
'This is a request, that before any further consideration is 
given to rezoning of property adjacent to or in the near 
environs of the Hospital, that the Hospital be notified suf- 
ficiently in time before such a hearing takes place to prepare 
a presentation in respect to the rezoning. ' 

In regard to the first statement: 

a) Hospital officials were sent a notification letter, 
dated June 27, 1969, and mailed to the Vancouver General 
Hospital's address at 10th and Heather. The letter 
advised of a Public Hearing to be held on July 10, 1969 
regarding the rezoning of Lots 3-10, Block 416, D.L. 526 
from an RT-2 Two Family Dwelling District to an RM-3 
Multiple Dwelling District. 

In regard to the second statement : 

b) A rezoning application has been received by the 
Director of Planning to rezone the area bounded by 
10th Avenue - Pine Street - Burrard Street and 16th 
Avenue from an RT-2 Two Family Dwelling District to 

an RM-3 Multiple Dwelling District. Since the location 
of this application is not adjacent to the Hospital 
and would not likely be acquired by the Hospital for 
parking, it is unlikely that the Hospital officials 
will be notified in this case. 
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c) The 'False Creek-Fairview Slopes ' district is a . 
large area presently under study by the Planning 
Department. Although this area is not adjoining 
the Hospital, should this study result in rezoning 
in the future, the Hospital Authorities would be 
notified when and if it reached Public Hearing stage. 

It is suggested that the City Clerk be requested to send a copy 
of this report to Mr. K. R. Weaver, Ei<ecutive Director of the 
Vancouver General Hospital." 

Your Board submits the report of the Director of Planning for the 
Information of Council. 

(Copies of the communication from Mr. Weaver dated November 
21, 1969 are circulated for the information of Council) 


RECOMMENDATION 


4. West End Community Centre/ 

Senior Citizens llousing Project - 
Agreement with Senior Governments 

The Director of Planning reports as follows :- 

"Council on August 5, 1969 approved an application to the 
Provincial and Federal partners seeking written agreement 
whereby the Federal/Provincial partnership would purchase 
from the City the housing component of the project. Sub- 
sequently, Council considered a letter from the Provincial 
Deputy Minister, dated September 8 setting out conditions 
on the basis of which they would be prepared to recommend 
that the required agreement be completed. 

On October 7, City Council adopted a report (copy circulated) 
accepting those conditions with the following proviso :- 

(i) that the cost per unit allow for increases occurring 
up till the date of tender; 

(ii) that the question of capital cost and size of 
senior citizens parking be further investigated 
and negotiated. 

The question of parking and its financing for both the com- 
munity centre and senior citizens project is critical. Parking 
to by-law standard would require 88 spaces for the senior 
citizens plus 225 spaces for the community centre. 

The original report to Council proposed that the senior citizens 
parking be financed as part of the overall capital cost of the 
senior citizens project, recoverable within the purchase price 
paid by the senior governments. This was not acceptable. 
The senior governments proposed that the City finance all 
parking, with the Federal/Provincial partnership leasing from 
the City spaces needed for residents only, a substantially 
lesser number than would be normally required under the by-law. 

Ifowever, negotiations with both senior governments have resulted 
in a further offer, conveyed by the Provincial Deputy Minister 
in his letter of December 24, 1969, in which he indicates a 
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willingness to purchase 25 spaces at an estimated cost of 
$2,500 each. Copies of the Deputy Minister's letters 
dated September 8 and December 24 are also circulated for 
Council's information. 

It is our view that the Provincial terms now offered will 
not be improved upon , and should be accepted and the con- 
currence of the Federal Government formally requested. 

The question of provision of the balance of parking, financing 
and operation costs etc, will be further reported upon to 
Council following study, A lesser number of parking spaces 
than normally required may be reasonable for this particular 
project: 

It is therefore RECOMMENDED 

(i) THAT Council accept the terms put forward by 
the Provincial Government in their letter of 
September 8, as modified by the further letter 
of December 24, 1969, 

(ii) THAT the Provincial Government be requested to 
seek urgent approval of the City's proposal by 
Central Mortgage & Housing Corporation, 

(iii) THAT His Worship the Mayor and the City Clerk 
be authorized to sign an agreement in a form 
satisfactory to the Corporation Counsel* such 
agreement to take into account increases in prices 
which may accrue to the date of construction. 

Your Board brings to the attention of Council that if the 
total scheme i,e, community centre and senior citizens 
project does not mature, any costs e,g, architects fees 
in relation to project will have to be borne by the City, 

Your Board RECOMMENDS the foregoing report of the Director of Planning 
be approved , 

****** 
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FINANCE M/vTTERS 

CONSIDERATION 


]. Vancouvei'-Fra se r Park District - 
1970 Provisional Budget 

The Vancouver City Council, on December 9, 1969, passed 
the following Motion with respect to the Vancouver-Fra ser Park 
E istrict 1970 Budget: 

"that members of the Council on the Vancouver-Fra ser Park 
District be advised that the Council will not object to 
the setting of a mill rate for acquisition of park property 
at ,35 for the 1970 budget." 

The Vancouver-Eraser Park District has now submitted its 
Provisional Budget for the year 1970 based. on a Municipal Requisition 
cif .35 mills on the 1969 taxable assessment for school purposes. 

The City of Vancouver's share of the 1970 Municipal 
F.equisition amounts to $14.32,506 which is an increase of $153,573 or 
over the 1969 levy of $278,933. This increased levy is due to 

(a) the change in mill rate from .25 mills in 1969 to .35 mills 
in 1970 

(b) the increase in the taxable assessment of approximately 11%. 

A copy of the Vancouver-Eraser Park District 1970 Provi- 
sional Budget is distributed to Members of Council. 

Your Board submits this matter to Council for consideration. 


Grant - Young Women's Christian Association 

In 1966, Council approved a capital grant of $100,000 
payable over three years to the Young Women's Christian Association 
Building Eund. In 1969, an additional grant of one-third of $50,000 
\'as approved for the same purpose with the recommendation that 
Councils in 1970 and 1971 approve similar grants in each of these 
years. 

A letter has been received from the Young Women's Christian 
dissociation, requesting the immediate payment of the recommended 1970 
i nd 1971 grants, which would amount to $33,333, in order to save 
continuing interest payments on outstanding indebtedness ($200,000 
vras financed at 6 3/Q%) and to help meet current pressing financial 
obi igations. 

The Director of Finance wishes to remind Council that the 
City's short term borrowing and investment interest rate is presently 
]>etween 8 l/2 and 9% and that this type of grant would not normally 
be paid until after the general tax remittances are received, viz - 
i;i6,666 in July 1970 and $16,667 in July 1971. These payments would 
he included in the budget for the respective years. 

Your Board submits the matter to Council for consideration. 


(Copies of the Y.W.C.A. letter dated December 5, 1969, are 
circulated for the information of Council.) 
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3. Grant Request: Kinsmen 

Rehabilitation Foundation of B.C. 

The Executive Secretary of the Kinsmen Rehabilitation 
oundation of B.C. requests the consideration of Council of two 
requests related to the Foundation's fund raising campaign - 
"The Mothers' March", February 2, 1970. 

The Foundation requests 

(a) a grant of funds equal to the costs of producing, installing, 
maintaining and removing flags (3' x 6' red nylon with special 
white symbol) on 6 poles of each of the seven flag islands in 
the City. The Engineering Department estimates these costs 
to be $700. 

(b) the permission of Council to use the flag islands for this 
publicity purpose. 

No precedent for this type of grant request is available 
and your Board is unable to supply previous actions of Council. 

The City Engineer recommends permission for the use of 
the islands be granted. 

' Your Board submits the grant request and the recommendation 
of the City Engineer for consideration. 

RECOMMENDATION 


|. Continuing Special Assignment 
of Senior Fire Alarm Operator 

The City Engineer reports as follows:- 

"Funds were provided in the 1969 Budget (Account 8092/6016 - 
Assignment Control Cards) for revising the assignment of fire 
apparatus to be dispatched to first and multiple fire alarms 
in various parts of the City. The assignments must be changed 
periodically to suit the changes in development and traffic 
conditions. The Department's most experienced Fire Alarm 
Operator was relieved of his normal duties to do this work 
in co-operation with the Fire Department. 

In addition to this work, the operator has also been preparing 
operating procedures for the new intercom system for dispatching 
fire calls, which is expected to be in service by April 1970. 
The operator will also be required to train the other operators 
in the use of the new equipment. There is approximately three 
months work yet to be done on these projects. 

The estimated cost for salaries and fringe benefits to complete 
this work is $3,000.00. Provision for this cost will be made 
in the 1970 Revenue Budget. 

RECOMMENDED that the employment of the Fire Alarm Operator be 
continued to the end of March 1970 to complete the revision to 
the Assignment Cards and the operating procedures for the new 
'Fire Dispatch' intercom system, and to train the other 
operators in the new procedures." 

Your Board RECOMMENDS that the foregoing report of the 
City Engineer be adopted. 
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PERSONNEL MATTERS 
SUPPLEMENTARY REPORT JANUARY 9, 1970 

RECOMMENDATIONS 

1. 1969 Vacation Carry-Over - 
Mrs. M. I. Beveridge, 
Archives Department. 

The Director of Personnel Services reports as follows: 

"Due to the illness of the Department Head, Mrs. Beveridge, 
Clerk Stenographer II in the Archives Department, requests 
that her 1969 vacation entitlement of two weeks be carried 
over to 1970. Major J. S. Matthews has been ill during 
the last three months, and Mrs. Beveridge has been unable 
to take her annual leave. 

The Director of Personnel Services recommends that the 
above request of Mrs. M. I. Beveridge be approved." 

Your Board RECOMMENDS that the foregoing recommendation 
of the Director of Personnel Services be adopted. 


2. 1969 Vacation Carry-Over - 

Mr. D. Brewer, Purchasing Division, 
Finance Department. 

The Director of Personnel Services reports as follows: 

"a letter has been received from the Director of Finance 
requesting that Mr. D. Brewer's balance of two (2) days 
remaining of his 1969 vacation entitlement be carried 
over to 1970. Due to the work load requirements caused 
by the move to the new East Wing and year-end budget 
estimates, he was unable to schecjule these days in 1969. 

As Mr. Brewer does not qualify for holiday deferment under 
Regulation 275, the Director of Personnel Services recom- 
mends that approval be given for Mr. Brewer to take the 
two (2) remaining days of his 1969 vacation entitlement in 
1970. " 

Your Board RECOMMENDS that the foregoing recommendation of 
the Director of Personnel Services be adopted. 


3. 1969 Vacation Carry-Over - 

Jan Lemckert and George Leitch, 
Engineering Department. 

The Director of Personnel Services reports as follows: 

"a letter has been received from the Deputy City Engineer 
requesting that the balance of the 1969 vacation entitlement 
for Jan Lemckert and George Leitch, Waterworks Operations 
Branch, Engineering Department, be carried over to 1970. 
These employees were unable to complete their 1969 vacation 
entitlement due to illness and unavoidable late vacation 
periods of other staff. 


Cent ' d. 


'JAN 13 1370 


521 


Board of Administration, January 9, 1970 (SUPPLEMENTARY PERSONNEL - 2) 

Clause No. 3 Cont ' d. ) 

The following are the number of days vacation due to each 
empl oyee : 

Jan Lemckert - 3 days 
George Leitch - 1 day 

The Director of Personnel Services recommends that the 
above request of the Deputy City Engineer be approved." 

Your Board RECOMMENDS that the above recommendation of the 
Director of Personnel Services be adopted. 


CONSIDERATION 

i;. Leave of Absence With Pay - 
Mrs. Catherine Zuest, 
Public Health Nurse. 


The Director of Personnel Services reports as follows: 

"The Grade 7 class at Kerrisdale School will be undertaking 
an educational field trip to the Arctic in June of 1970. 
The public health nurse at Kerrisdale School, Mrs. Catherine 
Zuest, has been asked by the Principal to accompany this 
group on this Arctic trip. The request also has the 
support of the Superintendent of Schools. 

Mrs. Zuest will undertake the cost of the trip herself. 
Mrs. Zuest's main responsibilities during the week of June 
1st to June $th, 1970, are with the school health service 
program. It will be possible for the Health Department to 
make the necessary staff adjustments to maintain full 
staffing at the clinics which Mrs. Zuest is scheduled to 
attend in the afternoons of that week. 

The Medical Health Officer requests that Mrs. Zuest be 
permitted to have ^ days Leave of Absence With Pay from 
June 1st to June 5th, 1970, in order to accompany the 
Grade 7 students on this educational trip. 

The Director of Personnel Services recommends that the 
request of the Medical Health Officer be adopted." 

Your Board submits the recommendation of the Director of 
Personnel Services for the consideration of Council. 


5. Appointment of R.G. Ross to 

Technical and Research Committee - Council 
On Uniform Traffic Control Devices For Canada 

The City Engineer reports as follows: 

"The Secretary of the Council on Uniform Traffic Control 
Devices for Canada has written to the Engineering Department 
asking if we wish to appoint a member to represent Vancouver 
on the Technical and Research Committee of the Council. 

The Council was responsible for preparing the present Manual 
on Uniform Traffic Control Devices and its continuing function 
is to review, amend and add to the Manual in order that the 
standards are kept up-to-date at all times. The Council is 
the policy group responsible for all changes to the Manual. 
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City Council, on May 27th, 1969, authorized R.C. Boyes, 
Assistant City Engineer, Traffic & Transportation, to replace 
Mr. K. Vaughan-Birch and to represent the City of Vancouver 
at the Annual Meetings of the Council at the City's expense. 

The Technical and Research Committee is the working committee 
of the Council carrying out technical and research projects 
on the three main portions of the Manual (signs, signals and 
pavement markings). This Committee meets annually (usually 
in Winnipeg) for a two-day working session in June to review 
and process projects that have been in progress during the 
year. There is also a further one day meeting immediately 
prior to the Annual Meeting of the Council to finalize matters 
for consideration by the Council. 

Since Mr. Vaughan-B i rch ' s retirement, Vancouver has not been 
represented on this Technical and Research Committee. As a 
major Canadian urban area, the City of Vancouver has much to 
contribute to this important work, and will benefit from it. 
It is, therefore, highly desirable that the City be represented. 
R. G. Ross, Engineer i/c Traffic Operations in the Traffic 
Division, is responsible for this area of work and would be 
the most suitable City representative. 

Authority is hereby requested that: 

(a) R.G. Ross be authorized to represent the City of Vancouver 
at the June meeting held annually of the Technical and 
Research Committee of the Council on Uniform Traffic 
Control Devices for Canada, at the City's expense. 

(R.C. Boyes can substitute for R.G. Ross at the further 
one day meeting immediately prior to the Annual Meeting 
of the Counci 1 . ) 

(b) The City's roster of 'Conference & Working Committees' 
be amended to add the Technical and Research Committee 
of the Council on Uniform Traffic Control Devices for 
Canada . 

(c) Provision of funds for attendance in 1970 and subsequent 
years to be included in the Departmental Conference 
Account No. 8002/365." 

Your Board submits the matter to Council for consideration. 


RECOMMENDATION 

6. Salary and Classification Review - 

Accounting Clerk IV, Engineering Dept. 

The Director of Personnel Services reports as follows: 

"On October 8, 1968, City Council adopted a report from the 
Director of Personnel Services which recommended that the 
position of Accounting Clerk IV, Equipment Branch, Planning 
and Control Division, Engineering Department, temporarily 
receive two pay grades for additional responsibilities for the 
period of January 1, 1968 to December 31, 1968. These added 
responsibilities primarily arose from the introduction of Data 
Processing techniques to Branch procedures. The incumbent was 
required to spend a 'considerable portion' of his time 'in 
acquiring and presenting information from accounting sources 
for various projects initiated by senior Equipment Branch 
personnel in conjunction with Engineering Research' . 


Cont ' d . 
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My recent review of this position indicates that these in- 
creased responsibilities were retained throughout 1969. The 
Research Engineer reports that computerization of the Branch's 
procedures will continue through 1970 but should be completed 
by the end , of the year. Therefore, Mr. Gray's responsibilities 
will continue at the same level during the next twelve months. 

I therefore recommend that the two pay grades for additional 
responsibilities be paid for 1969 and also be continued until 
December 31, 1970. I also recommend that the position be 
reviewed again no later than December 31, 1970. 

The estimated additional cost for this proposal for 1969 and 
1970, including fringe benefits at 10%, is $917- 

The Comptroller of Accounts reports that the additional funds 
will be provided by an adjustment of the 1970 Departmental 
salary appropriation during budget review. 

This report has been discussed with the Assistant City 
Engineer and the Business Manager of the Vancouver City Hall 
Employees' Association, both of whom concur herein." 


SUMMARY 


I ncumbent 


J . S. Gray 


Present 
Classification 

Accounting Clerk IV 
Pay Grade 22 
($6li| - 736) 


Proposed 
Classification 

Accounting Clerk 

Pay Grade 22 
($6li^ - 736) PLUS 
2 Pay Grades for 
additional 
respons i bi 1 i ti es 


IV 


Effective 
Date 

Jan. 1, 

1969 
to 

Dec. 31, 

1970 


Your Board 

RECOMMENDS that (1) the foregoing recommendations of the Director 

of Personnel Services be adopted. 

(2) the necessary funds for 1969 and 1970, estimated 
at $917. be provided by an adjustment of the 
1970 Departmental salary appropriation during 
budget review. 


FOR ADOPTiCn SEE PAGE(S) ^1 
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BOARD OF ADMINISTRATION 

PROPERTY MATTERS 
J ANUARY 9, 1970 

The Board considered matters pertaining to Properties and submits the 
following report. 


RECOMMENDATIONS 


1. Rental Review - City Lot 

Situated at Dunlevy & Prior Sts. 

The Supervisor of Property and Insurance reports as follows: 

"Lot 8, D.L. I8l, 196, 2037 situated at Dunlevy and 
Prior Streets is currently leased to Slade and Stewart 
Ltd. for a term of thirteen years and eight months, 
August 1, 1959 to March 31, 1972. The site is black- 
topped and used for the parking, loading, and unloading 
of vehicles serving the premises on the adjoining 
lands. No buildings may be constructed on the leased 
area due to a public utility easement over the entire 
site . 

The rental has been reviewed in accordance with a five 
year review clause by the Supervisor of Property and 
Insurance who recommends an increase from the current 
rate of $50.00 per month plus taxes to $92.00 per 
month plus taxes effective August 1, 19d9. For the 
year I969 this creates a total monthly rental of 
$136.69. Slade and Stewart Ltd. after negotiations 
have concurred with this proposed increase in a letter 
dated December I5, I969. 

RECOMMENDED that effective August 1, I969 the foregoing 
rental increase of $92.00 per month plus all taxes be 
adopted for the remaining term lease." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 


2. Subdivision of Lots 

Situated; S/S 29th Ave., East of Sidney St. 

The Supervisor of Property and Insurance reports as follows: 

"The North 7' of City-owned tax sale Lots 122 and 122A, 
part of Block A, and of Lots 5, 6, 7 and part of 3 
and 4, Block 2, D.L. 393^ Plan #2707, situated on the south 
side of 29th Avenue, east of Sidney Street was established 
for highway purposes for the future widening of 29th 
Avenue. This widening strip is now surplus to the City's 
highway requirements, and on October 22, 1969* Council 
approved the City Engineer's recommendation that this 
7' strip be closed, stopped up and consolidated with the 
abutting City-owned Lots 122 and 122A. 

Subdivision plan marginally numbered LD1135* which is 
circulated, has now been prepared, showing the consolidation 
of the closed widening strip with the abutting lots 
and also the dedication of a portion of Lot 122A to improve 


/2 
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Item No . 2 cont 'd 

the ?Lane entrance at the South-East corner of 29th 
Avenue and Sidney Street. 

RECOMMENDED that Subdivision Plan marginally numbered LD 
1135 be approved and that the Supervisor of Property 
and Insurance be authorized to effect registration of 
same . " 

Your Board 

RECOMMENDS the foregoing recommendation' of the Supervisor of Property 
and Insurance be adopted. 


CONSIDERATION & RECOMMENDATION 

3. Proposed Sale of Haro Park 

Lots 23 to 26, Block 32, D.L.I85 
Known as 1231 Haro Street 


The Supervisor of Property and Insurance together with 
the Deputy Director of Planning report as follows: 

"The above park site has been held under lease by the 
Crown, as represented by the Honourable the Minister 
of Public Works of Canada, since June 1 , 19^5. This 
property is improved with a 3-storey frame office bulldihg, 
constructed in 19^6 to meet an emergency situation and 
is occupied by the Department of Veterans' Affairs. 
These lands are zoned RS-1, One Family Dwelling District, 
and the building thereon constitutes a non-conforming 
use . 

On December 29j 1964, City Council approved a renewal 
of this lease 'for a term of 3 years certain from 
June 1, 1965, to May 3I, I968, at a rental of $7,500.00 
per annum subject to renewal thereafter oh an annual 
basis with the understanding that the lease is not to 
be extended beyond May 3I, 1970. ' 

City Council was concerned as to the continued existence 
of this non-conforming use building and was also anxious 
that the Crown proceed with the construction of a new 
Federal Building or buildings in downtown Vancouver. 

Council (on December 29j 1964) therefore further resolved 
that His Worship forward an appropriate letter to 
Ministers of the Crown explaining the Council's position 
in agreeing to the renewal of this lease. It is to be 
noted that, under the terms of the lease, it is the 
responsibility of the lessee to demolish the building on 
lease termination. 

In the fall of 1968, the matter of the possibility of 
providing a West End Community Centre and Senior Citizens 
Housing Project was considered by City Council, who on 
November 19j 1968, passed the following resolution: 

'THAT WHEREAS the Council, as a result of representations 
from the Board of Parks and Public Recreation, has 
authorized the submission of a local improvement 
by-law to the owner-electors in a portion of the 
West End to raise the sum of Two Million Dollars for 
the purpose of constructing, equipping and furnishing 
a community and recreation centre on a portion of 
Block 57, District Lot I85; 
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Item No . 3 cont ' d 

AND WHEREAS it has been alleged that the cost of 
acquiring the land necessary for the erection of 
such a community centre can be recovered by the sale 
of Haro Park and by the sale of certain air rights 
above the said proposed comjnunity centre; 

THEREFORE BE IT RESOLVED that, if the said local 
improvement by-law receives the assent of the 
owner-electors in the area defined in the by-law. 
Council will proceed to negotiate the sale of Haro 
Park and the sale of the air space over the proposed 
community centre; 

AND FURTHER ^E IT RESOLVED that the acquisition of 
the said portion of Block 57. District Lot 185, shall 
not be commenced until such time as the sale of 
Haro Park and the air space over the proposed 
community centre has been negotiated. 

CARRIED. ' 

The said local improvement by-law received the assent 
of the owner-electors in the area, and on August 5. 1969. 
the City Council rescinded a portion of the resolution 
dated November 19, 1968, and instructed the Supervisor 
of Property and Insurance to commence negotiations as 
necessary to protect the site. 

Conversations have been held with representatives of 
the Senior Government concerning the sale of air rights 
over the proposed Community Centre and this matter Is 
still under consideration. 

Under date of March 6, 1969, the Supervisor of Property 
and Insurance advised the Department of Public Works 
of the City's Intentions to dispose of Haro Park and 
requested them to inform the City of the current position 
of the lessee with respect to vacating these premises 
by May 31, 1970 (in order that the City could then market 
the vacant site ) . 

In due course, Mr. R.E. Falrey, Manager, Accommodation 
Services - British Columbia, Department of Pt?hl1.c Works, 
advised, without commitment, that they were Interested 
in the possibility 01' purchase or the siue. By lurther 
letter of November 17, 1969, Mr. Falrey advised that 
he is prepared to recommend to Ottawa Headquarters 
acceptance of an offer to sell from the City of Vancouver 
at a price not exceeding $328,500.00. This price is 
based on an independent appraisal obtained by the 
Department of Public Works, a copy of which was supplied 
to the Property and Insurance Office. 

The Supervisor of Property and Insurance advises that 
the price represents a fair and equitable value for 
this property as if vacant and zoned as RM-4. 

The Director of Planning, in letter of September 16, 1969. 
states : 

'While the existing use by the Federal Government of 
this land is not unreasonable, we would not like 
to see it perpetuated. My present understanding, 
however, is that the Federal Government wants to 
continue to use this for the next few years until 
they can adequately consolidate their offices, pre- 
sumably in the downtown business district.' 


. . . 4 
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In discussion, Mr. Fairey confirmed that the Government 
is not at this time in a position to proceed with a new 
Federal Building Complex, and they undoubtedly would 
wish to use the existing structure for at least the 
next 5 years. If the land is acquired by them at this 
time, then ultimately when accommodation is provided else- 
where, they would declare the building as surplus and 
turn it over to Crown Assets for disposal. Crown Assets 
would presumably dispose of the land and building as 
a unit to save demolition costs. If it was made a con- 
dition by the City, then they would agree to a proviso that 
a subsequent purchaser would covenant to demolish the 
structure immediately upon acquisition. 


FOR COUNCIL CONSIDERATION: 


(a) In view of Council's expressed concern in the past 
with respect to the continued existence of this 
non-conforming use building, the matter of the 
possible sale of Lots 23-26, Block 32, D.L.I85, 
to the Federal Government is referred to Council for 
consideration; it being noted that the City would 
not then be in as strong a position to take action 
with regard to the removal of the building. 

If it is Council's decision to dispose of the site 
to the Federal Government, then it is 


RECOMMENDED that: 


(B) [1] The above property be formally offered for sale 
to the Government of Canada for the sum of 
$328,500.00, with the proviso that when surplus 
to their requirements, they would either 
demolish the existing building themselves or 
make it a condition of resale that the new 
purchaser demolish the structure upon acquisition. 

[iij The sale be subject to a formal resolution of 

the Board of Parks and Public Recreation surrenderini 
and giving up its custody, care and management 
of Haro Park in order that the Park may be 
sold by the City of Vancouver and the; proceeds 
used for the purchase of the site for the West 
End Community Centre." 

Your Board submits (A) for Council CONSIDERATION, and (b) as 
a RECOMMENDATION. 


FOR AD0?IiCI3 SEE PAGE(S) Jr^.^/.^Sr^ 
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REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver was 
held on Tuesday, January 20, 19 70, in the Council Chamber, at 
approximately 9:30 A.M. 

PRESENT : His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 
Hardwick, Linnell, Phillips, 
Rankin, Sweeney and Wilson 

CLERK TO THE COUNCIL : R. Thompson 


PRAYER The proceedings in the Council Chamber were opened 

with prayer. 

ACKNOWLEDGMENT There were present in the Council Chamber students 

from Eric Hamber School, under the direction of 
Mr. Neville. 

'IN CAMERA' MEETING 

The Council agreed to an 'In Camera' meeting later this day in 
regard to Personnel, Property and Labour matters. 

ADOPTION OF MINUTES 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Calder, 

THAT the Minutes of the Regular Council meeting (including 'In 
Camera'), dated January 13, 1970, be adopted. 

- CARRIED 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Adams, 

THAT this Council resolve itself into Committee of the Whole, 
His Worship the Mayor in the Chair. 

- CARRIED 


UNFINISHED BUSINESS 

1. Change of Hours: 

Social Service Department 

At the last Council meeting the Board of Administration submitted 
a report dated January 9, 1970, presenting recommendations as follows 
in regard to mid-day and after hours service arrangements for the 
Social Service Department: 

"It is recommended that: 

(a) Approval be granted to keep all offices of the Social 
Service Department open between 12:00 Noon and 1:00 p.m. 
on all normal working days by the adjustment of staff 
lunchhours and the provision of temporary clerical 
replacement, as required, for telephone operator service, 
at an estimated cost of $2,344.00 per annum, less 50% 
recoverable under the Canada Assistance Plan. 

(b) That the Director of Personnel Services be authorized to 
establish the class specifications necessary and report to 
the Board of Administration thereon. 

(c) The expenditure of the necessary funds prior to the approval 
of the 19 70 estimates of expenditure be approved. 

. . . Cont'd. 
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UNFINISHED BUSINESS (Cont'd.) 

Change of Hours : 

Social Service Department (Cont'd. ) 

(d) A report of the above extended services be submitted 

prior to conclusion of the initial six months' period." 

At that time a communication was received from the Vancouver City 
Hall Employees' Association advising its disagreement with the 
recommendations. The matter was laid over to permit the Board an 
opportunity of further discussions with the Union. 

A letter has now been received dated January 19th from the 
Union stating it is not opposed to the principle of the Social 
Service Department remaining open between 12:00 Noon and 1:00 p.m. 
on a minimum staff basis for a trial period of six months. 

MOVED by Aid. Bird, 

THAT the communication from the Union be received. 

- CARRIED 

MOVED by Aid. Wilson, 

THAT the foregoing recommendations submitted by the Board of 
Administration be approved on a six months basis. 

- CARRIED 

It was agreed to defer unfinished business items as follows 
for consideration later in the proceedings following the hearing of 
delegations : 

2. Increase in Patients: 
Glen Brae Private Hospital 

3. Illegal Suite: 565 E. 58th Avenue (Hughes) 
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ENQUIRIES AND OTHER MATTERS 


Alderman Phillips 
Sign By-law 


Alderman Wilson 
Left Hand Turns 


enquired of the status of the Sign 
By-law. 

His Worship directed the Board of 
Administration advise accordingly. 

(See Page 10) 

enquired when a report will be submitted 
to Council on left hand turns. 


His Worship directed that the Board of 
Administration obtain this information. 


Alderman Adams - 
45th and Boulevard 


advise of information that the White 
Spot proposes a development in the area 
of 45th and Boulevard; certain store 
owners in the location having received 
notice. The Alderman requested information 
on the matter. 


Alderman Wilson 
Public Hearing 


It was agreed the Director of Planning 
later in the day would advise of the 
situation. (gee Page 10) 

enquired when the next Public Hearing would 
be . 

His Worship requested the Board of 
Administration report. ^^^^ p^^^ 
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ENQUIRIES AND OTHER MATTERS (Cont'd. ) 

Alderman Hardwick - enquired of the status of the Downtown 

Downtown Plan, Part II Plan report, Part II. 

It was agreed the Director of Planning 
would report later on in the day. 

(See Page 10) 


COMMUNICATIONS OR PETITIONS 

1. Capital Program: Recreational 

Facilities for East Hastings Area 

A communication was received from the Conference on Indoor 
Sport and Recreational Facilities, advising of a meeting at which 
there were delegates from various organizations of the East Hastings 
area, requesting a hearing before Council to present a brief re- 
garding need for indoor sport and recreational facilities in the 
area. It is requested that the delegation be heard before priorities 
for the Capital Plan have been set. 

MOVED by Aid. Wilson, 

THAT this communication be received and the Organization be 
given an opportunity to appear before the Council. 

- CARRIED 


2 . Capital Grant; Y.W.C.A. 

The Council received a communication from the Young Women ' g 
Christian Association requesting that the Council hear a delegation 
on January 27th in connection with its application for a capital 
grant . 

At the previous Council meeting the matter was referred to 
the Finance Committee for consideration when grants are being 
considered in the normal way. 

MOVED by Aid. Wilson, 

THAT the delegation request be granted and heard on January 27th. 

- CARRIED 


BOARD OF ADMINISTRATION AND OTHER REPORTS 

A. General Report, January 16, 1970 

Works and Utility Matters 

(i) Tender: Tractor-Hoe-Loader (Clause 4 ) 

The Council considered report submitted by the Board of 
Administration from the City Engineer and the Purchasing Agent in 
the matter of tenders received to supply one 65 H.P. Tractor^Hoe- 
Loader. The report sets out details respecting tenders received 
and advises that the officials consider the bid from Rollins 
Machinery Ltd. in the amount of $14,156.01 for one Ford Model 4500 
Tractor-Hoe-Loader to be the best dollar value. 


. . . . Cont'd. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (Cont'd.) 

Works and Utility Matters 

Tender; Tractor-Hoe-Loader (Cont'd.) 

MOVED by Aid. Adams, 

THAT the bid of Rollins Machinery Ltd. referred to, in the 
amount of $14 , 156 . 01/be accepted subject to: 

5% Provincial Sales Tax, and 

contract satisfactory to the Corporation Counsel; 
this tender being the lowest one received meeting specifications. 

- CARRIED 


On request of the Board of Administration, Clause 5 re tenders 
in the matter of Cover Material for Delta Land Fill Site/ was 
wi thdrawn . 

(ii) Balance Works and Utility Matters 

MOVED by Aid. Bird, 

THAT Clauses 1 to 3 and 6 to 8 of the report of the Board of 
Administration (Works and Utility matters), dated January 16, 1970, 
be adopted . 

- CARRIED 


Social Service and Health Matters 

Health Education - T.V. Program Channel 8 

MOVED by Aid. Bird, 

THAT the report of the Board of Administration (Social Service 
and Health matters) , dated January 16, 1970, be adopted. 

- CARRIED 


Building and Planning Matters 

(i) Projection of Advertisements from Roof: 
Vancouver Art Gallery (Clause 5) 

The Board of Administration reported upon request of American 
Visual Projections Limited to construct a projector housing building 
on the roof of the Vancouver Art Gallery at 1144 West Georgia Street. 
The purpose is to project advertisements on to the west wall of the 
adjoining Rayonier Office Building. Details on the matter are set 
out in the report, including Town Planning Comir.ission recommendation 
against and Technical Planning Board recommendation for a trial 
period under certain conditions. The Director of Planning also 
recommends approval for a limited period of six months in accordance 
with the Technical Planning Board recommendations. 

In the report it is advised, as well as in a further 
letter dated January 19, 1970, addressed to Council, that 
another firm, Mitralux Projection of B.C. Limited, has filed 
similar applications to mount a projector on the roof of building 
at 48 East Hastings and on the roof of building at 904 Robson Street. 
The Technical Planning Board will be recommending approval on the 
same basis as the application now before Council of American Visual 
Projections Limited. 

The Council was advised the latter firm wishes to appear if 
there is a possibility the application will not be granted. 

. . . . Cont'd. 
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Building and Planning Matters 

Projection of Advertisements from Roof: 
Vancouver Art Gallery (Clause 5) (Cont'd. ) 

MOVED by Aid. Broome, 

THAT the recommendation of the Director of Planning to grant 
approval for a six months period, subject to certain conditions 
of the Technical Planning Board, be not approved. 

(Tabled) 

MOVED by Aid. Wilson, 

THAT the whole matter, including the motion of Alderman Broome, 
be tabled pending the hearing of the delegation as per request 
received, •; 

FURTHER THAT the two other similar applications be not dealt 
with until the Council determines the application of American 
Visual Projections Limited. 

- CARRIED 

(ii) Balance of Building and Planning Matters 

MOVED by Aid. Broome, 

THAT Clauses 1 to 4 of the report of the Board of Administration 
(Building and Planning matters), dated January 16, 1970, be adopted. 

- CARRIED 

Finance Matters 

(i) License and Business Tax - 
Credit Unions (Clause 4) 

In considering this particular clause, it was 

MOVED by Aid. Wilson, 

THAT Credit Unions be placed under Schedule A of the Business 
Tax By-law. (Not Put) 

The Council noted two additional letters received from the 
Civic Employees Credit Union and from the B.C. Credit Union League 
expressing views against the proposal to make Credit Unions subject 
to business tax and trade license fees. 

MOVED by Aid . Adams , 

THAT this whole matter be tabled for consideration later this 
day when a motion on the subject will be considered. 

- CARRIED 
(See Page 14 & 15) 

(ii) Balance of Finance Matters 

MOVED by Aid . Adams , 

THAT, in respect of the report of the Board of Administration 
(Finance matters), dated January 16, 1970, Clauses 1 and 2 be 
received for information and Clause 3 be adopted. 

- CARRIED 


B 3 <i.j 

5 


533 

Regular Council, January 20, 1970 ... 6 

BOARD OF ADMINISTRATION AND OTHER REPORTS (Cont'd. ) 

B. Personnel Matters, 

Regular, January 9, 1970 

Salary and Classification Review - 

One Safety and Training Co-ordinator Position, 

Personnel Services Department 

MOVED by Aid. Bird, 

THAT the report of the Board of Administration (Personnel 
matters. Regular), dated January 9, 1970, be adopted. 

- CARRIED 


C. Personnel Matters, 

Supplementary, January 16, 19 70 

MOVED by Aid. Sweeney, 

THAT the report of the Board of Administration (Personnel 
matters. Supplementary), dated January 16, 19 70, be adopted. 

- CARRIED 


D. Property Matters, 
January 16, 19 70 

(i) City-owned Lot: S/S Kingsway 

East of Rupert Street (Clause 3 ) 

The Board of Administration reported as follows in connection 
with City-owned lot, south side of Kingsway, east of Rupert Street: 

"The Supervisor of Property and Insurance and the Director of 
Finance report as follows: 

'City-owned tax sale Lot 1, Block 16, D.L. 37 situated 
on the south side of Kingsway east of Rupert Street, has 
been reserved from sale due to lane access problems which 
have now been rectified. The lot is irregular in shape, 
having 69.67' frontage on Kingsway with an average depth 
of 127.93' and was recently rezoned by the City from 
RT-2, Two Family Dwelling, to C-2, Commercial. 

The lot has been leased to Mr. David Hunter, carrying on 
business as a Garden Shop since 1955, and has been 
utilized for customer parking and storage of shrubs and 
plants. The applicant states the use of this lot is 
essential to the operation of his business on adjoining 
Lots 15 to 17. 

In April 1969, Mr. Hunter made application to purchase 
the lot prior to its being advertised for sale and, 
on June 2, 1969, Council authorized the Supervisor of 
Property and Insurance to negotiate a direct sale of 
Lot 1 and to report back. An independent appraisal of 
the lot was obtained by the City, which indicated an 
estimated market value of $32,300.00. This purchase 
price is now acceptable to the lessee. However, through 
his solicitor, the lessee states that the company's 
financial position is such that it is not possible to 
purchase the property outright at this time. It is 
anticipated, however, that financial arrangements to 
purchase can be made within 5 years. 


Cont'd. 
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Property Matters 

City-owned Lot: S/S Kingsway , East 
of Rupert Street (Clause 3) (Cont'd.) 

For this reason, he asks that a lease and option be 
granted as follows: 

(a) For the month of December 1969, a rental of 
$312.00. From January 1, 1970, a five-year lease 
at a rental of $262.00 per month plus all taxes and 
subject to the present use being continued for the 
term of the lease. 

(b) Lessee to be granted an option to purchase at any 
time within the five-year term at the fair market 
value to be established at such time of purchase. 

(c) Agreement to be satisfactory to Corporation Counsel 
and the Supervisor of Property and Insurance. 

In view of the fact that Mr. Hunter was unable to acquire 
this land previously and that the value has more than 
doubled with rezoning having taken place, it is considered 
that the request is reasonable and, therefore, it is 

RECOMMENDED that Lot 1, Block 16, D.L. 37, be leased to 
Mr. David Hunter on the foregoing basis.' 

Your Board submits the recommendation of the Director of Finance 
and the Supervisor of Property and Insurance for Council's con- 
sideration, and bring to Council's attention that the proposed 
rental provides a return of approximately 9-3/4% on the appraised 
value plus taxes. Such terms seem reasonable." 

MOVED by Aid. Wilson, 

THAT the recommendation of the Supervisor of Property and Insurance 
and the Director of Finance set out above, be approved and the lot 
leased accordingly. 

- CARRIED 

(ii) Balance of Property Matters 

MOVED by Aid. Bird, 

THAT Clauses 1 and 2 of the report of the Board of Administration 
(Property matters), dated January 16, 1970, be adopted. 

- CARRIED 
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E. Report of Standing Committee on 
Finance dated January 15, 1970 

MOVED by Aid. Broome, 

THAT this report be adopted except that the items to be submitted 
to the ratepayers be submitted as questions under Section 245 of the 
Charter. (Amended) 

(See Page 13) 

MOVED by Aid. Adams, in Amendment, 

THAT, in the recommendation of the Committee, the amount of 
$900 , 000 , (Item 13)under Revenue for re-turfing of Empire Stadium, be 
placed before the ratepayers as a separate vote. 

(Lost) * 


Cont'd. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (Cont'd. ) 

Report of Standing Committee on 

Finance dated January 15, 1970 (Cont'd. ) 

A recorded vote was requested. The record therefore is as 
follows on the amendment of Alderman Adams: 


FOR THE MOTION 

Alderman Adams 
Alderman Rankin 
Alderman Hardwick 
Alderman Phillips 
Alderman Calder 


The Amendment was declared 


AGAINST THE MOTION 

Alderman Broome 
Alderman Linnell 
Alderman Sweeney 
Alderman Wilson 
Alderman Bird 
His Worship the Mayor 

- LOST * 


MOVED by Aid. Linnell, in Amendment, 

THAT the following words be adde4 to the main motion: 

"and except that the Crystal Pool question be not submitted 
for separate vote but be included in the Capital Program to 
be placed before the ratepayers." 

- (Carried) *' 


A recorded vote was requested. The record therefore is as 
follows on the amendment of Alderman Linnell: 


FOR THE MOTION 

Alderman Sweeney 
Alderman Wilson 
Alderman Bird 
His Worship the Mayor 
Alderman Linnell 
Alderman Broome 


AGAINST THE MOTION 

Alderman Phillips 
Alderman Calder 
Alderman Hardwick 
Alderman Rankin 
Alderman Adams 


The Amendment was declared - CARRIED ** 

(See Page 13 for further action) 


A short recess was observed, followed by an 'In Camera' meeting, 
the Council recessing at 12:00 Noon to reconvene in open session at 
2:00 P.M. 


The Council reconvened in open session in the Council Chamber 
at 2:00 p.m., still in the Committee of the Whole, His Worship the 
Mayor in the Chair and the following members present: 

PRESENT: His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 
Hardwick, Linnell, Phillips, 
Rankin, Sweeney and Wilson 
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DELE GAT IONS AND UNFINISHED BUSINESS (Cont'd.) 


2. Increase in Patients: 

Glen Brae Private Hospital 

The Council further considered Board of Administration report of 
November 21, 1969, setting out the views of the Building Inspector 
recommending against the request of the Glen Brae Private Hospital 
at 1690 Matthews Avenue for permission to increase the number of 
patients permitted from 18 to 30. The Board of Administration 
concurred in the Building Inspector's recommendation. 


Mr. I.E. Epstein, Barrister, appeared on behalf of the Hospital 
and filed a brief in support of the application. In addition to the 
Building Inspector, the Fire Warden was present and advised the 
premises were inspected and he stated that a letter had been forwarded 
to the Building Division to the effect that the Fire Wardens Department 
would have no objections to any reasonable increase in capacity which 
would not be considered overcrowding or interfere with safe evacuation 
in emergency conditions. 

Mr. Epstein advised he understands his client is prepared to 
bring the sprinkler system in the Hospital to a 100 per cent 
installation throughout. 

MOVED by Aid. Broome, 

THAT this matter be referred to the Director of Permits and License 
for report within 30 days after a thorough re-examination of the pre- 
vailing regulations in regard to private hospitals and like institutions 
of construction prior to the existing regulations, particularly to 
advise Council of suitable action which could be taken to assist in 
providing greater accommodation in the older buildings but ensuring 
necessary protective measures are first taken. However, the prevailing 
regulations be maintained in respect of new construction. 


- CARRIED 


3 . Illegal Suite; 565 East 58th Avenue 

The Council considered Board of Administration report of January 
2, 1970, advising of application of Mr. David L. Hughes, previously 
refused by Council, for permission to continue occupancy of illegal 
suite at 565 East 58th Avenue to approximately the end of the year. 
Mr. Hughes appeared in support of his request, emphasising circum- 
stances and the fact that he would be required to leave the City 
by the end of the year. 

MOVED by Aid. Broome, 

THAT the continued occupancy by Mr. Hughes of this suite to 
not later than the end of this year be approved. 


- CARRIED 


UNFINISHED BUSINESS (Cont'd.) 


1 . Public Hearing Dates 

In answer to an enquiry made earlier this day, the Director of 
Planning advised it is proposed to have the next Public Hearing by 
mid-February, with a subsequent Public Hearing between the end of 
February and early March. It is expected that outstanding re zoning 
applications will have been handled by these hearings. 
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UNFINISHED BUSINESS (Cont'd. ) 

2. Proposed Development by White Spot: 
45th and Boulevard Area 


In answer to an enquiry earlier in the day, the Director of 
Planning reported that a White Spot retail store is proposed to be 
developed in this area. No drive-in arrangement is proposed. 


3 . Status of Sign By-law 

In answer to an enquiry made earlier this day, the Director of 
Planning reported on the status of the Sign By-law report, indicating 
it is expected to submit such report to Council in the near future. 


4 . Downtown Plan, Part II 

In answer to an enquiry made earlier this day, the Director of 
Planning advised it is expected to report to Council re Downtown 
Plan, Part II between the middle and end of February. 


BOARD OF ADMINISTRATION AND OTHER REPORTS (Cont'd. ) 
E . Low Density Multiple Housing 

The Council had before it the following documents: 

(a) Technical Planning Board Policy Report 

(b) Board of Administration report dated November 25, 1969 

(c) Town Planning Commission recommendation 

(d) Vancouver Real Estate Board submission dated 

June 16, 1969 

all referred to Council by the Standing Committee on Planning and 
Development. The Standing Committee advised the Council that when 
the Public Hearing on this subject was held on December 11, 1969, 
the following were present: 

His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 
Hardwick and Sweeney 

and the Corporation Counsel had expressed the view that only Members 
of Council who were at the Public Hearing should vote on the matter. 
The summary of proposals and recommendations in the Technical 
Planning Board report, April 1969, are as follows: 


" PART I - Summary of Proposals 

The Technical Planning Board propose that: 

1. Council establish a policy to limit the use of (CD-I) 
zoning to permit low density multiple housing develop- 
ments only in the following cases: 

(1) For sites over about 8 acres in size, adjacent to 
major streets, low density multiple housing be 
considered subject to the guidelines set out in 
Appendix IV to this report, (0.75 F.S.R.). 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (Cont'd. ) 

Low Density Multiple Housing (Cont'd. ) 

(2) For sites between about 2 and 8 acres in size , 
on the periphery of established single family 
communities, proposals for town houses and senior 
citizens' housing buffered in whole, or in part 
by land uses other than single family dwellings 
be considered subject to the guidelines set out 
in Appendix V to this report (0.5 F.S.R.). Sites 
for senior citizens' developments should be a 
minimum of one acre in size, (F.S.R. 0.6). 

2. Council consider applications for rezoning to the (RM-1) 
Multiple Dwelling District Schedule as amended in Appendix 
III to this report, (0.75 F.S.R.) , to permit low density 
multiple housing adjacent to the district commercial centres 
of Kerrisdale, Eraser and 45th, Marpole . and East Hastings . 
This principle is consistent with the earlier Technical 
Planning Board policy report dated May 26, 1967, and is 
also consistent with the 'buffer zone' alternative suggested 
for Kerrisdale in a report of the Technical Planning Board 
dated February 20, 1967. 

Adjacent to the district centres of Broadway and Bayswater, 
Kingsway and Knight, Victoria and 41st, and Kingsway and 
Joyce, Council lay over consideration of rezoning appli- 
cations for low density multiple housing, pending eventual 
study by the Director of Planning of appropriate zoning 
boundaries for (RM-1) , (RM-2) and (RM-3) Multiple Dwelling 
Districts. 

3. Council permit, low density multiple housing in the (RS-2) 
and (RT-2) zones as a conditional use subject to the 
approval of the Technical Planning Board and subject to the 
regulations of the (RM-1) District Schedule, as amended and 
attached as Appendix III to this report. 


PART II - Recommendations 

1. Council approve the proposals set out in this report. 

2. The Corporation Counsel, in consultation with the Director 
of Planning, be instructed to draft the necessary amend- 
ments to the Zoning and Development By-law along the lines 
set out in the preliminary draft in Appendix III to this 
report. 

3. The Director of Planning be instructed to make application 

to amend the Zoning and Development By-law; such application 
together with this report, to be referred directly to a 
Public Hearing after report from the Town Planning Commission 

4. If Council approves the foregoing recommendations, the 

Technical Planning Board be instructed to review the new 

regulations after a two-year trial period in the same way as 

M, for the (RM-3) and (RM-4) regulations." 
it ion ffl 

MOVED by Aid . Broome , 

THAT Proposals 2 and 3 quoted above be approved after amending as 
follows: 

(a) Proposal 2 - delete the following words :- 

'of Kerrisdale, Eraser and 45th, Marpole, and 
East Hastings . ' 

(b) The following be added to Proposal 3 above :- 

'This in no way prejudices consideration of rezoning 
of RT-2 zones to other uses, including RM-3.' 

- CARRIED 
. . . Cont'd. 
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B OARD OF ADMINISTRATION AND OTHER REPORTS (Cont'd. ) 

Low Density Multiple Housing (Cont'd. ) 
Motion #2 

MOVED by Aid. Broome, 

THAT the Corporation Counsel, in consultation with the Director 
of Planning, be instructed to draft the necessary amendments to the 
Zoning and Development By-law along the lines set out in the prelim- 
inary draft in Appendix III to the Low Density Multiple Housing report; 

FURTHER THAT the Technical Planning Board be instructed to 
review the new regulations after a two-year trial period in the same 
way as for the (RM-3) and (RM-4) regulations; 

FURTHER THAT the Corporation Counsel be authorized to make any 
minor amendments of a technical nature found necessary on review to 
give effect to Council's action on the Low Density Multiple Housing 
report. 

- CARRIED 


A recorded vote was taken on the above two motions . The record 
is as follows : 

Motion No. 1 - 

FOR THE MOTION AGAINST THE MOTION 

Alderman Adams Nil. 

Alderman Broome 

Alderman Hardwick 

Alderman Calder 

Alderman Sweeney 

Alderman Bird 

His Worship the Mayor 

The motion was declared - CARRIED 


Motion No. 2 - 

FOR THE MOTION AGAINST THE MOTION 

Alderman Calder Nil. 

Alderman Sweeney 

Alderman Bird 

His Worship the Mayor 

Alderman Adams 

Alderman Broome 

Alderman Hardwick 

The motion was declared - CARRIED 


(Only Members of Council at December 11, 1969, Public 
Hearing were permitted to vote.) 
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BOARD OF ADMINIfjTRATION AND OTHER REPORTS (Cont'd. ) 

F. Report of Standing Committee on Finance 

dated January 15, 1970, Re Capital Program (Cont'd. ) 

The Council continued its consideration of the report of the Standing 
Committee on Finance dated January 15, 1970, which dealt particularly 
with the Capital Program. Earlier in the proceedings the following 
action was taken: 

"MOVED by Aid. Broome, 

THAT this report be adopted except that the items to be 
submitted to the ratepayers be submitted as questions under 
Section 245 of the Charter. 

(Amended) 

MOVED by Aid. Adams, in Amendment, 

THAT , in the recommendation of the Committee , the amount of 
$900 ,000 , (item 13) under Revenue for re-turfing of Empire Stadium, 
be placed before the ratepayers as a separate vote. 

(Lost) 

MOVED by Aid. Linnell, in Amendment, 

THAT the following words be added to the main motion: 

'and except that the Crysta.1; Pool question be not 
submitted for separate vote but be included in the 
Capital Program to be placed before the ratepayers.' 

- (Carried) " 

After further consideration of the above , the motion of Alderman 
Broome, as amended, and reading as follows was declared 

- CARRIED 

"THAT this report be adopted except that the items to be 
submitted to the ratepayers be submitted as questions 
under Section 245 of the Charter, and except that the 
Crystal Pool question be not submitted for separate vote 
but be included in the Capital Program to be placed before 
the ratepayers . " 


Alderman Rankin at this point endeavoured to submit a motion 
respecting inclusion in the Capital Program of a sum of $5,000,000 
for housing. His Worship, however, ruled this was new business and 
it was indicated that notice would be called if the motion were 
presented . 

Alderman Rankin challenged the ruling of the Chair. 

The question was put therefore 'Shall the Chair be sustained?' 
As a result of the vote taken on the question, the Chair was sustained. 

In view of the foregoing ruling. Alderman I^ankin advised he 
wished to be recorded as voting against the motion of Alderman Broome, 
as amended, in respect of the Standing Committee's report on Finance 
dated January 15, 1970. 


MOVED by Aid. Adams, 

THAT the City Clerk be authorized to forward to the owners 
concerned with the Capital Program with respect to the March 11th 
vote, cards advising owners of their voting places in lieu of map 
advertising for the purpose. 

- CARRIED 
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COMMITTEE OF THE WHOLE 

MOVED by Aid . Adams , 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid . Adams , 
SECONDED by Aid. Broome, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 


MOTIONS 

1. Closing of Lane and Consolidation (Lane East 
of Nanaimo Street, South of 1st Avenue) 


MOVED by Aid. Rankin, 
SECONDED by Aid. Linnell, 

THAT WHEREAS the City of Vancouver is the owner of all the 
streets and lanes lying within the limits of the City of Vancouver; 
and 

WHEREAS a portion of lane dedicated by the deposit of Plan 3385, 
Block 1, South Section 33, Town of Hastings Suburban Lands, is no 
longer required for highway purposes; 

THEREFORE BE IT RESOLVED that all that portion of lane dedicated 
by the deposit of Plan 3385 lying between the easterly production of 
the northerly limit of Lot 1 and the easterly production of the 
southerly limit of Lot 4, Block 1, South J5 Section 33, Town of 
Hastings Suburban Lands, the same as shown outlined red on plan 
prepared by Hesketh Roberts, B.C.L.S., dated the 11th day of June, 
1969, and marginally numbered LF 4385, a print of which is annexed 
hereto, be closed, stopped up and conveyed to the abutting owner; and 

BE IT FURTHER RESOLVED that the said closed lane and Lots 1 to 
4, said Block 1 be consolidated to form one parcel. 

- CARRIED 

2. Credit Unions: 

Business Tax and Trade Licenses 

At the last Council meeting, notice was called on a motion of 
Alderman Sweeney and Alderman Calder on the matter of application of 
Business and Trade Licenses to Credit Unions. Alderman Sweeney 
requested, and Council agreed, that his motion be changed and now read 
as follows: 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Calder, 

THAT the Corporation Counsel be instructed to bring in to Council 
an amending By-law to remove the Credit Unions from the payment of 
Business Tax. 

- (Carried) * 

In regard to this matter, earlier in the proceedings the Board of 
Administration submitted an information report on this subject at which 
time it was noted a number of Credit Unions had expressed opposition to 
any proposal to include Credit Unions in the provisions for payment of 
license and business taxes. 

At that time Alderman Wilson submitted a motion 

'THAT Credit Unions be placed under Schedule A of the 
Business Tax By-law' (Not put) 

After further consideration the motion of Alderman Sweeney and 
Alderman Calder quoted above , was put and _ q^^j^rje^ * 

. . . Cont'd. 
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MOTIONS (Cont'd. ) 

Credit Unions: 

Business Tax and Trade Licenses (Cont'd. ) 

MOVED by Aid. Phillips, 
SECONDED by Aid. Wilson, 

THAT the license fee for Credit Unions be set at $10.00. 

- CARRIED 


At this point the Council recessed, held an 'In Camera' meeting, 
and reconvened in open Council at approximately 4:45 p.m. with the 
same members present. 


MOTIONS (Cont'd. ) 

3 . Marine Life Preserving Equipment 

At the last meeting, notice was given of the following motion, 
seconded this day: 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Calder, 

THAT WHEREAS recent marine tragedies indicate the inadequacy 
of life-preserving equipment required under present D.O.T. 
regulations pertaining to pleasure craft; 

AND WHEREAS there has been a tremendous increase in pleasure 
boating on B.C. coastal waters in recent years; 

THEREFORE BE IT RESOLVED that the City of Vancouver petition 
the Federal Department of Transport to revise present regulations 
pertaining to life-preserving equipment for pleasure craft; 

AND FURTHER that such regulations be strictly enforced by 
the Department of Transport. 

The motion was put and - CARRIED 


4 . Third Reading of Certain Zoning By-laws 

At the last meeting. Alderman Adams gave notice of motion on the 
subject matter. With permission of Council a slight change was made 
and the motion, seconded this day by Alderman Calder, was put as 
follows : 

MOVED by Aid . Adams , 
SECONDED by Aid. Calder, 

THAT in cases where Council, following a Public Hearing, 
has approved an application to re- zone any specific property to 
a higher use, it be policy not to give third readings to the 
re-zoning by-law until such time as City Council has received 
satisfactory guarantees that the developer has finances to carry 
to completion the proposed development. 


- CARRIED 
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MOTIONS (Cont'd. ) 

5. Tenders: 

Policy re Local Preference 

At a previous meeting. Alderman Broome gave notice of the following 
motion, which is seconded this day: 

MOVED by Aid. Broome, 
SECONDED by Aid. Wilson, 

THAT WHEREAS the City of Vancouver purchases approximately 
$7 million worth of goods a year, and 

WHEREAS tenders for only lh% or $85,000 worth of these goods 
were referred to Council in 1968 because of local preference, and 

WHEREAS Council paid a premium of $700 on $16,500 worth of 
business which was h of 1% of the total expenditure in that year, 
and 

WHEREAS this has been the general pattern of premiums paid 
for local preference, and 

WHEREAS present policy of reporting to Council where local 
preference is involved results in a substantial cost to the City 
in staff time in investigations and preparation of reports to 
Council ; 

THEREFORE BE IT RESOLVED that Council policy with respect to 
Local Preference shall be, other things being equal, to allow a 
"credit" for a supplier whose tender has local content, such "Credit" 
to amount to 5% of that portion of the tender to which the local 
content is applicable, and 

FURTHER BE IT RESOLVED that the Board of Administration By-law 
and Administrative Manual be revised to allow this policy to be 
administered by the Purchasing Agent and the Board of Administration. 

- (Carried) * 


MOVED by Aid. Adams, in Amendment 

THAT in the first resolution 5% be changed to read 3%. 

(Not Put) 

The motion of Alderman Broome and Alderman Wilson was put and 

- CARRIED * 

(In order to place the matter of the highest percentage of 
local content before Council, the 5% proposal was first 
put and approved. The amendment, therefore, was not 
proceeded with.) 


6. Capital Program: 

Inclusion of $5,000,000 for Housing 

MOVED by Aid. Rankin, 
SECONDED by Aid. Linnell, 

THAT the sum of $5,000,000 be included in the Five Year Plan 
for the purpose of allowing the City of Vancouver to build senior 
citizen and low rental housing on the following basis: 

(1) on the 75-25 formula under the appropriate section 
of the N.H.A. , 

(2) on the 90-10 formula under the appropriate section 
of the National Housing Act, 

. . . . Cont'd. 
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MOTIONS (Cont'd. ) 

Capital Program: 

Inclusion of $5,000,000 for Housing (Cont'd. ) 

(3) or on such other terms as Council may recommend as 
suitable . 


17 


(Notice) 


Notice was called and recognized by the Chair. 


The Council adjourned at 5:00 p.m. 


****** 


The foregoing are Minutes of the Regular Meeting of Council dated 

January 20 , 1970, and the reports referred to are those on Page ( s) rW.'.aVfe' 
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BOARD OF ADMINISTR/iTION 


January l6th, 1970 


The following is a report of the Board of Administration: 


WORKS & UTILITY MATTERS 


CITY ENGINEER'S REPORT 
( Dated January l6th.l970 ) 


1. Local Improvement - Reduction in Scope 

"A sufficiently-signed Local Improvement Petition was filed in Januairy 
of 1969 for curbs and gutters on 7th Avenue from Rupert Street to Cassiar Street. 
The project came before a Court of Revision on 12th June, I969, and was approved. 

Work has not been started because, in the meantime, the School District 
has developed plans for expansion of Sir Matthew Begbie Annex. On 25th November, 1969» 
Council approved the closure of 7th Avenue from the Lane east of Rupert Street to 
Cassiar Street for inclusion in the school site. 

Of the project petitioned for, only the section from Rupert Street to the 
lane east can now be built. There are two flajiking properties and the owners of both 
had signed the petitions. In view of the changed situation they were given the 
opportvmity of indicating that they did not now wish curbs but neither has done so. 

I, therefore, RECOMMEND that, since it is impracticable to complete this 
project (Item 79 of Schedule 383) as undertaken, it be reduced in scope to extend 
only from Rupert Street to the Lane east." 

Your Board RECOMMENDS that the foregoing be approved. 


2. Adjustment of 1969 Sewers Capital Budget 

"The 1969 Sewers Capital Budget Account Code 0115/7001 'Provision for 
Unspecified Projects, Miscellaneous' has now been fully appropriated, and a transfer 
of fvinds to this account is required to provide for minor projects as the need 
arises. Since it now appears that all of the balance of $78,200 in Accoiint 
Code OII5/I8OI 'Provision for Sewerage of City Subdivisions' is unlikely to be 
required in the budget period, a transfer of fiinds could be made from this account 
to Account Code 0115/7001. 

I RECOMMEND that $40,000 be transferred from Accoiint Code 0115/1801 to 
Account Code 0115/7001 in the 1969 Sewers Capital Budget." 

Your Board RECOMMENDS that the foregoing be approved. 
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3. Sewer in the lane north of Broadway between Clark Drive and McLean Drive 

"This sewer is in very poor condition and should be reconstructed. 
The estimated cost is $7,200. 

I RECOMMEND that $7,200 be charged to the 1969 Sewers Capital Budget, 
Account Code 0115/7001 'Provison for Unspecified Projects - Miscellaneous'." 


Your Board RECOMMENDS that the foregoing be approved. 


CONSIDERATIONS 

4. Tender No. 35-69-9 

One only 65 H.P. Tractor-Hoe-Loader 

Tenders for the above were opened by your Board on 22, September, 
1969, and referred to the City Engineer and Purchasing Agent for 
report. The officials concerned report as follows: 

"A copy of the working tabulation is attached. 

The 5% Provincial Tax is in addition to all prices shown in 
this report and in the working tabulation. 

Funds for this purchase are provided in the Equipment Plant 
Replacement Fund. 

Seven bids were received on this tender and they are referred 
to by numbers 1 to 7 in ascending order of price. 

This report is prepared for Council consideration because of 
local content. Bid No. 7 states that 13% of the machine is of local 
content. All other bids indicate no local content. 

The following bids do not meet specifications: 

Bid Mo. 1 - Butler Bros. Ltd . 

Case, Model D 580CK. 

The bucket capacity of the front end loader is less than the 
5/8 cu. yd. specified. 

In addition, the operation of the back hoe on the Case machine 
requires that the operator move with the hoe when it is shifted 
sideways on its horizontal slide. The City of Vancouver is presently 
operating two Case machines of this type which were modified so 
that the hoe operator's position would remain fixed at the tractor's 
centerline when the hoe was shifted horizontally. As most of this 
machine's work involves connecting water services, this positioning 
allows the back hoe to work closer to boulevard trees because the 
operator is approximately 4 feet away from the tree trunk and there- 
fore clear of the lower branches. 

The Bid No. 1 machine is the only machine that does not offer 
the centerline location for the hoe operator. The modification would 
cost approximately $900. Because of the bid prices on this tender 
call, the modification would not provide the best dollar value. 
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Item No. 4 cont'd 

Bid No. 4 - I. E.G. Holden Ltd . 

International Harvester Model 35141 D 

The back hoe assembly is fixed at the machine's centerline 
and cannot be moved to either side of the machine's centerline on a 
horizontal slide as specified. 

Bid No. 5 - Atlas Equipment Ltd . 

JCB, Model 3C-MK11 

Automatic engine shut down devices were not offered as specified 
to shut down the engine in case of low oil level or high engine temp- 
erature . 


Bid No. 6 


Butler Bros. Ltd. 


Case Model D680CK 

The back hoe assembly is fixed at the machine's centerline and 
cannot be moved to either side of the machine's centerline on a horizonta' 
slide as specified. 

Bids No. 2, 3 and 7 meet all specifications. 

The City Engineer and Purchasing Agent consider Bid No. 2 from 
Rollins Machinery Ltd. for one only Ford Model 4500 Tractor-Hoe-Loader 
to be the best dollar value. 

This report is being submitted without recommendation because local 
preference is involved. 

Contracts to the satisfaction of the Corporation Counsel" 

Your Board submits the above report for Council Consideration. 

5. Tender No. 58-69-6 - 

Cov er Material for Delta Land Fill Site 

Purchasing Agent and City Engineer report as follows: 

"Tendeivs for the above were opened by your Board on December 15, 1969 
and referreoNto the City Engineer and Purchasing Agent for report. The 
complete workii'KL cop^ of the tabulation is on file in the Purchasing 
Agent' s Office, ^ 

in addition to all prices shown in the 


The 5% Provinci< 
report and in the tabu] 


Funds for this purchas 


This report is being submi 
union status is involved. 



e provided in the Revenue Budget. 

without recommendation because 


The tender provided for prices tos^e offered for a 1 or 2 year 
period by the following methods :- 


RIVER SAND 


Method 

(A) 

Method 

(B) 


Delivered by truck to Delta Disposajs^Site , as and when 
required. 

Dredged sand from Fraser River. Stock-pi^b^ by the con- 
tractor within 5 miles of the Delta Disposal\Site . The 
City will arrange for the hauling of the material from th; 
stock-pile . 
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(WORKS) . 


Method - Dredged material from the Delta Disposal Site stock- 

piled on the site. 

PIT RUN GRi^EL ; 

Delivered by truck to Delta Disposal Site, as and when required. 

The lowesti bids offered were for a 2-year period, delivered by 
truck to the De\ta Disposal Site, as and when required. 

A condensed \abulation showing these bids is as follows: 

CONDENSED TABULATION 

Estimated Quantities :\ R iver Sand - 40,000 tons per year 

'it Run Gravel - 3,000 tons per year 

(Prices shown are o\ a per ton basis for a 2-year period) 

Bid No. 


1 2 
BRI-DAL SABRE 


3 

DELTA 


4 5 
SHERRILL TRI-MAC 


HOLDINGS BULLDOZING AGGREGATES TRUCKING CONCRETE 


LTD. 


LTD. 


LTD. 


River Sand 


84 


905 


1. 09 


COMPANY 


1.25 


LTD. 


1.30 


Pit Run 
Gravel 


1.25 


2. 736 


Approx. Total 
Cost per 

Year $37,350 $44,408 


Union Labour: 


No 


Yes 


00 


2.00 


1.90 


$56,000 $57,700 
Not Stated Yes 


The low bid for both the River Sand alad Pit Run Gravel was 
submitted by Bri-Dal Holdings Ltd. (Bid No.\l), all work being performed 
by non-union labour (2 owner-operators and l\ hired man) . 

Bri-Dal Holdings Ltd. attached an alternaN^ive proposal, which 
states : - 

'In the event our tender is acceptable, we wis^h to propose the 
following : - 

1. To purchase Peat Soil at an acceptable pr\ce and volume to 
both parties. 

2. Along with our peat soil extraction method w'te wish to stock- 
pile sand from the same area providing sand w\ll meet your 
requirements and specifications. 

3. To deliver the stock-pile sand where and needed, 

4. As a backup we have an unlimited supply of sand fi^m our 
own pit which we have originally tendered on. 

5. Peat soil extraction sand stock-pile will in no way i^nterfere 
with the garbage dump operation. ' 
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Item No. 5 cont'd 

It is our opinion that should Council award in favour of the low 
bid, the award should be made on the basis of their tender (deliver by 
truck\o Delta Land Fill Site), but provision should be made to switch 
to their alternative proposal if, during the term of the contract, they 
can demonstrate that it is practical and will result in savings to the 
City. \ 

The second overall low bid, submitted by Sabre Bulldozing Ltd. is 
unacceptabl^ This firm held the City's contract in 1969 and out of 
235 working days this firm did not supply the sufficient quantity of 
material as r^uired for 121 days. In addition, there were 16 days 
that we receive^ no material whatsoever. The situation became so 
serious that onNJuly 29, 1969, a registered letter was sent to the 
firm, which stated in part:- 

'We are now in\a position that the supply of sand is critical and 
that we have nOv alternative but to inform you that if we do not 
hear from you b\ 5:00 p.m., July 31, 1969, we will consider that 
you have abandons^ the contract, and, consequently, make ar- 
rangements to havd. the material obtained from someone else. ' 

From October 10 to November 21 the City was forced to place an 
order with another supplier, as the contractor was not supplying the 
required quantity of sand.X 

The lowest overall acceVtable bid for material supplied by union 
labour was submitted by DeltaNAggregates Ltd. (Bid No. 3). 

It is also our opinion tha\ the Pit Run Gravel should be supplied 
by the firm who supplies the san^, and, therefore. The City Engineer 
and the Purchasing Agent RECOMMENK) that Council accept one of the 
following alternatives, i.e. - \ 

Bid No. 1 - \ 

The low bid as submitted by Bri-Di^l Holdings Ltd. for 'delivery 
by truck to Delta Disposal Site, as and\ when required of (a) River 
Sand by Method (A) to for a 24-month per\od at a price of 84C per ton, 
and (b) Pit Run Gravel for a 24-month per\od at a price of $1.25 per 
ton, except that by mutual agreement the r>equirement for River Sand 
by Method (A) may be deleted, and the contractor's alternative pro- 
posal may be substituted therefor.' \ 

The total cost of this award is estimatedVat $37,350.00 per year. 

- or - \ 

Bid No. 3 - \ 

The lowest acceptable Union bid (Delta Aggregates Ltd.) for 
'delivery by truck to Delta Disposal Site, as and whe^to required, of 
(a) River Sand by Method (A) for a 24-month period at^ price of 
$1.09 per ton; (b) Pit Run Gravel for a 24-month period\at a price of 
$2.00 per ton. ' \ 

The total cost of this award is estimated at $49,60o)oo per year, 
or $12,250.- or approximately 32% higher than the low bid.\ 

Contract to the satisfaction of the Corporation Counsel'\ 

Your Board submits the foregoing report for the consideration of 
Council . 
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6. Underground Wiring to Serve Proposed 
Subdivision of Privately-owned Property 

Preliminary approval has been granted by the Approving Officer 
to the subdivision of the following properties: 

1. Lot 14, Block 62, D.L. Fraserview (See Drawing S-158) 7206 
Stirling St. 

2. Lot "G" Block 5, Section 33 S-h THSL (See Drawing S-159) 2553 
East 3rd. 

N.B. Drawings are on File with the City Clerk 

Final approval of the above noted subdivisions could only be 
granted upon compliance with the following condition: 

"That the applicant enters into an agreement with the 
City that will ensure that all power, telephone and 
other wire or cable within the subtiivision shall be 
installed underground at no cost to the City, as 
prescribed under Section #18 of the Subdivision 
Control By-law." 

Under Section #19 of the By-law, "the City Council may waive the 
requirements of Section #18 with respect to any particular wire or 
cable or to all wires or cables within a subdivision if the Council 
deems that the applicant would be put to an unreasonable expense in 
placing such wires or cables underground." 

The Director of Planning and the City Engineer are of the opinion 
that the subdividers would be put to an unreasonable expense in placing 
such wires and cables underground as these are minor subdivisions in 
developed blocks which are already served by overhead wires located on 
the adjoining streets. 

It is therefore recommended by the Director of Planning and the 
City Engineer that City Council waive the said requirements of Section 
#18 of the Subdivision Control By-law for the above noted subdivisions. 

Your Board 

RECOMMENDS that the recommendations of the Director of Planning 
and the City Engineer be adopted. 

7 . Adjustment of 1969 Sewers Capital Budget 

The City Engineer reports as follows: 

"The 1969 Sewers Capital Budget included $126,000 under Account 
Code No. 115/5002 to install a trunk sewer 'Windermere from Lane South 
of Graveley, Rupert and Adanac'. This trunk sewer project cannot now 
be undertaken in the 1969 budget period due to lack of pipe. Rein- 
forced concrete pipe 15-inch diameter and up is not now available as a 
result of the strike -lock-out in the plants of the two local suppliers, 
but vitrified clay pipe below 15-inch diameter is available. As a 
result of this situation it has become necessary to defer work on larger 
sowers until pipe is available and to advance needed minor projects 
which require only vitrified pipe in the available sizes. 
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After T.V. inspection, mainly as a result of petitions for street 
paving, sections of certain older sewers were found to be in poor 
condition and in need of replacement. Those listed below require only 
small pipe which is currently available and can, therefore, be under- 
taken now. However, funds are not now available to undertake this work 
without a transfer of funds. 


1. 

Pender Street from Vernon Drive to Clark Drive 

$ 9, 

800 

2. 

Ontario Street from 29th Avenue to 30th Avenue 

11, 

000 

3. 

Ontario Street from 42nd Avenue to 43rd Avenue 

7, 

000 

4. 

St. George Street from 25th Avenue to 26th Avenue 

8, 

000 

5. 

27th Avenue for 246 feet west of manhole at Kaslo 

Street 8, 

700 



$44, 

500 


The trunk sewer pro ject ' Windermere from Lane South of Gravely, Rupert 
Rupert and Adanac' will be re-submitted under the 1970 Sewers Capital 
Budget . 

I, therefore, RECOMMEND that: 

(1) The 1969 Sewer Capital Project Account No. 115/5002 
'windermere from Lane South of Graveley, Rupert and Adanac' 
in the amount of $126,000 be deleted from the 1969 Sewers 
Capital Budget. 

(2) The above amount of $126,000 be transferred to Account 

No. 115/7001 'Provision for Unspecified Projects - Miscellaneous. 

(3) The projects listed above amounting to $44,500 be undertaken 
and funds appropriated from Account No. 115/7001 'Provision 
for Unspecified Projects - Miscellaneous'." 

Your Board 

RECOMMENDS that the above report of the City Engineer be approved. 

8. Level Crossing of Great Northern Railway Company, 
Burrard Inlet Line at Union Street in the City of 
Vancouver, B. C. 


The City Engineer reports as follows: 

"In a report dated June 9th, 1969, it was recommended 'that 
application be made to the Canadian Transport Commission for Grade 
Crossing Protection at this location subject to the usual cost- 
sharing apportionment.' At the Council meeting of June 17th, 1969, 
this report was referred to the Standing Committee on Planning, 
Development and Transportation for consideration in connection with 
discussions re East-West Corridors. 

At the Council meeting of September 9th, 1969, the reports 
concerning this matter were received and no further action was taken 
in respect to the recommendation that the Canadian Transport Commissior, 
be asked to consider Grade Crossing Protection at Union Street and 
the Great Northern Railway. ^ 

Subsequently, at the Council meeting on December 9th, 1969, 
a report dated November 27th, 1969, concerning the East-West Freeway 
and the recommendation to proceed with the Union-Prior one-way 
coupj.et was adopted. 
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Item No. 8 cont'd 


In order to have the railway crossing equipment installed 
coincident with the opening of the new Viaduct and the improvements 
to Union Street, it is necessary that we seek approval for the in- 
stallation of Grade Crossing Protection now. 

It is therefore RECOMMENDED that application be made to the 
Canadian Transport Commission for Grade Crossing Protection at this 
location subject to the usual cost sharing apportionment." 

Your Board 

RECOMMENDS the foregoing report of the City Engineer be adopted. 


* * * * * 
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SOCIAL SERVICE AND HEALTH MATTERS 

RECOMMENDATION 

1 . H ealth Education - T.V. Program Channel 8 

As a continuation and broadening of the very successful 1969 
Television Series "Beat the Budget", your Health Department 
in cooperation with other members of the Greater Vancouver 
Metropolitan Health Service, the Provincial Health Department 
and the Department of Adult Education of the Vancouver School 
Board is planning to produce a series of thirteen half-hour 
programs in conjunction with the public service programming 
of Channel 8 commencing 19 February 1970. 

The general purpose of this service is to provide information 
to the public in regard to various health matters and problems 
and the services available through the Health Department and 
to stimulate citizens both individually and in groups to 
take an increasing interest in their own health and that of 
the community. 

A great deal of time, thought and energy has gone into the 
preparation of each program and it is planned to repeat each 
half-hour not only on the same television channel but through 
the use of audio-video tapes and monitors on other television 
stations and various community settings. 

The programs are being coordinated by a Television Committee 
with participation primarily from public health service staff 
throughout the lower mainland and the province. 

Follow-up adult discussion group meetings are being organized 
by the Department of Adult Education of the Vancouver School 
Board in elementary and secondary schools. Other community 
groups and agencies have indicated they are planning similar 
discussion groups as a sequence to this series of television 
programs . 

As in the past the Public Health Education Program will con- 
tinue to operate on a consolidated and shared basis between 
Vancouver (77.1%), Burnaby (19.6%) and Richmond (9.3%), 

A summary of the estimated cost of producing this series is 
as follows : 

Taping of 13 hall- hour programs $150.00 

Audio- video Tnpos 487.00 

80.000 "T.V. - Ileal 111" Program KlytM-s *)()(). 00 

Distribution and Mailing ol Flyers 180 . 00 

TOTAL $1,717.00 

To be shared as follows: 

Provincial Health Department $200.00 

Vancouver School Board 
(Department of Adult Education) 350.00 

City of Vancouver 830.00 

Municipality of Burnaby 229.00 

Township of Richmond 108.00 


TOTAL $1,717.00 

— — — — — — — cont'd. 
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Clause #1 continued : 

As it is exceedingly difficult to finalize the preparation 
and production of this series without firm budgeting support, 
it is requested that an expenditures in the amount of 
$1,717,00 be approved in advance of the 1970 Appropriations 
of the Public Health Education Account 6801/76 on the 
understanding that $887.00 will be recovered from the two 
other Health Departments of the Metropolitan Health Service, 
the Provincial Government and the Vancouver School Board, 

Your Board RECOMMENDS that the amount of $1,717.00 be 
approved in advance of the 1970 appropriations of the Public 
Health Education Account 6801/76 on the understanding that 
$887.00 will be recovered from the two other Health Depart- 
ments of the Metropolitan Health Service, the Provincial 
Government and the Vancouver School Board. 
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BUILDING AND PLANNING MATTERS 


RECOMMENDATIONS 


1 . False Creek Development - Marina 

The Director of Planning reports as follows :- 

"Council has received a letter dated December 17, 1969, 
quoting minutes of the Board of Parks and Public Recreation 
meeting held on December 15: 

'WHEREAS there is a shortage of public marina space 
in the City of Vancouver, and 

WHEREAS the Burrard Bridge Civic Marina is operating 
at 100 percent capacity, and 

WHEREAS there is presently a 300 name waiting list 
for space, and the waiting list has been closed off 
as of March, 1969, 

BE IT THEREFORE RESOLVED: That the City Council 
again be advised that the Board is willing to proceed 
with development of additional marinas in False Creek 
and request an area for such a development,' 

On December 1, 1969, the Board of Parks and Public Recreation 
heard the same presentation by the Director of Planning of the 
alternative concepts for False Creek submitted to the Standing 
Committee on Planning, Development and Transportation. Board 
members subsequently requested copies of the brochure now being 
prepared. Comments are to be presented to Council by 
February 28. 

Council has authorized negotiations with tenants in the probable 
first stage and an examination of physical problems such as soil 
conditions and areas for potential fill. 

The Park Board last year requested an additional civic marina in 
False Creek. Each of the five concepts presented has shown 
alternative locations for marina facilities. The selection of 
the final location at the present time, however, would be premature 
until negotiations and further studies have been completed, and 
comments have been received from outside groups. 

Since the possibility of a further civic marina is being con- 
sidered in current studies of False Creek, it is recommended 
that the Board of Parks and Public Recreation be sent a copy of 
this report and the Director of Planning be asked to consult with 
Park Board officials in regard to additional marina facilities in 
False Creek." 


Your Board RECOMMENDS that the report of the Director of Planning be 
approved . 
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2 . Granville Island - False Creek 

The Director of Planning reports as follows :- 

"Following Council's resolution of July 8, 1969, as follows: 

'THAT the Director of Planning continue discussions 
with the National Harbours Board regarding the future 
development and disposition of Granville Island' 

meetings have been held between officials of the National 
Harbours Board and the City. The last meeting was subsequent 
to the presentation to Council of proposals for the redevelop- 
ment of False Creek by the Director of Planning. 

At this meeting the Acting Port Manager, Mr. W. Duncan, stated 
that the National Harbours Board was prepared to co-operate 
with the City in encouraging the proper development of .False 
Creek and in particular Granville Island. He confirmed that 
the importance of False Creek as a secondary port is diminished 
and advised that the National Harbours Board are not interested 
in Granville Island as far as port development is concerned, 
but are administering it as Crown Federal Land. 

He advised that the majority of the existing leases run until 
1982 and therefore have 12-13 years to go. 

City officials were also advised that possible expansion of 
Fisherman's Wharf in False Creek is dependent on joint studies 
presently underway by the Fisheries Department and the National 
riarbours Board and it will be some little time before these 
studies are completed. The National Harbours Board, however, 
has no proposals for pleasure boat facilities in False Creek. 

The Acting Port Manager advised there have already been dis- 
cussions with consultants who may be requested to re-examine 
the future of Granville Island. 

The meeting concluded that there would be considerable advantage 
if the National Harbours Board were to examine the future of 
Granville Island concurrent with the City's studies on the 
remainder of the Creek. 

More particularly, the southerly boundary of Granville Island 
adjoins part of the recently acquired City property in False 
Creek. The City property in this section is poorly serviced, 
has very inadequate road access and the buildings are sub- 
standard. It would be advantageous if detailed redevelopment 
planning of Granville Island could be undertaken concurrently 
with the acreage which the City holds adjacent thereto. Any 
study would obviously look at the physical and economic conditions 
of the Island related to its surroundings. 

It is therefore recommended that City Council formally request 
the National Harbours Board : 

(a) to carry out a detailed study of the future of 

Granville Island considering the general objectives 
for the redevelopment of False Creek when these have 
been established by City Council. Such study should 
be carried out in consultation with the Director of 
Planning. 


Cont/d . 
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Clause 2 Cont/d. 


(b) that the terms of reference for such a study first 
be a matter for discussion between the Port Manager 
and the Director of Planning. 

and further that 

(c) in the light of the prospect for such study, the 
National Harbours Board be requested not to renew 
leases which are falling due on Granville Island 
in the next year for more than one year in order 
that such new leases would not further prejudice 
future redevelopment possibilities." 

Your Board RECOMMENDS that the foregoing recommendations of the 
Director of Planning be approved. 


3. Reid Properties Limited 
Master Block Planning, 
Waterfront Area and Transportation 

The Director of Planning reports as follows :- 

"A communication was received from Mr. J. A. Reid, President 
of Reid Properties Limited, addressed to the Mayor and Council, 
which stated his views of development in the City. 

He suggested mixed residential and commercial development on 
large sites, preservation of views and use of the waterfront 
for the citizens and the necessity of solving problems re- 
lated to better transportation. These matters are all being 
considered by the Planning Department in concepts being 
prepared for Downtown and the City. The opinions of interested 
citizens are relevant as part of the process. 

Recommendation ; 

It is recommended that a copy of this report be sent to Mr. 
Reid, accompanied by a letter thanking him for his interest in 
City development." 

Your Board RECOMMENDS that the recommendation of the Director of 
Planning be approved. 

(Copies of Mr. Reid ' s letter dated December 22, 1969 are 
circulated for the information of Council). 


4. Letter from Citizens' Council 
on Civic Development 
Re; Planning Issues 

The Director of Planning reports as follows :- 

"On September 29, 1969, the Citizens' Council on Civic Dev- 
elopment wrote to Council regarding the study of planning 
issues by citizen groups. This letter, which is circulated, 
asks Council for assurance that the views of citizen groups 
would be considered before vital decisions are made. 


Cont/d. 
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Since that time, the Standing Committee on Planning, Develop- 
ment and Transportation in considering development concepts 
for False Creek presented by the Director of Planning, were 
told that the view of citizens' groups received in response 
to 'Downtown Vancouver Plan, Part I' were considered. The 
Director of Planning was then authorized to make the same 
presentation to citizens' groups, who were invited to give 
their comments to Council, The Citizens' Council on Civic 
Development organized one meeting to hear the presentation 
and, therefore, are still aware that their views are being 
solicited , 

It is recommended that a copy of this report be forwarded to 
the Citizens' Council on Civic Development," 

Your Board RECOMMENDS that the report of the Director of Planning be 
approved , 

CONSIDERATION ; 

5, Projection of Advertisements from Roof 
of Vancouver Art Gallery at 1144 West 
Georgia Street 

The Director of Planning reports as follows :- 

"Mr, D, Hubbard, President, American Visual Projections 
Limited has submitted a request to erect a 6' x 12' projector 
housing building 6 '6" high on the roof of the Vancouver Art 
Gallery at 1144 West Georgia Street, From a Ziess Projector, 
advertisements would then be projected on to the west wall of 
the adjoining Rayonier Office Building at 1111 West Georgia 
Street, 

Mr, Hubbard has advised that the west wall of the Rayonier 
Building will provide a screen size of approximately 40' x 50', 
The screen area will be at least three storeys in height above 
the street. All light is reflected on to the screen. There 
will be a 10' border of darkness around the screen. The Ziess 
Projector is powered by a 2500 watt xenon lamp, 

Mr, Hubbard also advises that: 

'The advertising messages will be as follows :- 

(a) They will be concise - no message will take 
more than a glance to be read, eliminating 
traffic distraction, 

(b) The slides will change every 15 seconds - 
there will be no animation and no flashing, 

(c) The quality of the art work is excellent - 
it is our desire to maintain the highest 
possible standards in advertising. Our 
feeling is that if we operate in this manner, 
we will be welcomed as part of the Vancouver 
business community. Shoddy operation can 
only hurt us and endanger our investment, 

(d) The types of advertisers vary greatly - at 
the start it will be mainly retail adverti- 
sers. Here is a list of some of the 
advertisers we will be starting with:- 
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Kings Drive-In Restaurants 
Sealy Mattress Co. 
C. P. Air 
Batons of Canada 
New York Fur Co. 


Pattison Motors 

Palm Springs Health Spa 

The B.C. Egg Marketing Board 

Woodwards 

Robo Car Washes 


All advertisers will be of this stature. If we 
approach only reputable businesses in selling our 
advertising, our messages will surely be of the 
highest quality. ' 

The projection housing building is a protection cover only 

for the equipment which is automatic and has only to be serviced 

from time to time. 

This is a new form of an advertising development within the City 
of Vancouver. 

Planning Department officials after discussion with Mr. D. 
Hubbard of American Visual Projections Limited, suggested that 
any approval granted should be for a limited period of six 
months only. The development would be reviewed however, at 
the end of a three-month period, so that American Visual Pro- 
jections Limited would have sufficient advance notice as to 
whether or not the City would be prepared to grant further 
approval to this form of development and if so, what if any, 
would be the applicable City regulations. 

The Technical Planning Board agreed that a trial period without 
prejudice would be a, good way of determining whether the pro- 
posed development was a satisfactory form of advertising. 

The opinions of the Design Panel and the Town Planning Commission 
could also be obtained at the end of the three-month trial period. 


The Technical Planning Board recommends : 


•THAT PROVIDED: 


(i) The applicant first obtains the approval of 
the City Building Inspector as to the method 
of construction and location of the building 
on the roof of the existing Vancouver Art 
Gallery; 

(ii ) The design of the projection housing building 
is first approved by the Director of Planning; 

AND 


the prior approval of the City Council is first obtained 
after consideration by the Town Planning Commission; 


THEN 


the Director of Planning is authorized to issue a 
development permit approving in accordance with the 
plans and information submitted, including the two 
letters dated December 22, 1969 and December 24, 1969, 
the erection of a 6' x 12' projector housing building 
6 '6" high on the roof of the Vancouver Art Gallery 
at 1144 West Georgia Street AND the projection of 
advertisements onto the west wall of 1111 West Georgia 


Cont/d. 
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Street (The Rayon ier Building) FOR A LIMITED PERIOD 
OF SIX MONTHS EXPIRING JUNE 30th, 1970, subject to 
review after a period of three months from the date 
of issuance of the development permit . 

FURTHER THAT the Director of Planning in consultation 
with the City Building Inspector and the City Engineer 
review and report on the development at the end of a 
three-month period expiring March 31, 1970, for con- 
sideration by the Technical Planning Board — the 
review to also include the views of the Design Panel, 
The conclusions of the Technical Planning Board 
following such three-month review to be then submitted 
to the Town Planning Commission and the City Council 
for consideration,' 

The Town Planning Commission in considering the submitted request 
recommend that City Council not approve the present request by 
American Visual Projections Limited, The Commission does not 
wish any further third party advertising on Georgia Street, 

The Town Planning Commission however, suggest that this new 
form of advertising should be given a trial period in Vancouver 
but that such trial period be on streets other than the amenity 
streets (the amenity streets being Georgia and Burrard Streets), 

I recommend that the request of American Visual Projections 
Limited be approved for a limited period of six months in 
accordance with the recommendations of the Technical Planning 
Board , 

Council should be aware that another Company has a similar 
request to carry out the same form of advertising at two other 
locations in Vancouver - 904 Robson Street and 48 East Hastings 
Street, This request is currently being processed for con- 
sideration of the Technical Planning Board," 

Your Board submits the foregoing report of the Director of Planning 
for the CONSIDERATION of City Council, 


****** 


FOR ADCPTIOM ^cl ?A'SS{S). 
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FINANCE MATTERS 

INFORMATION 

1. Separation of Law Enforcement and 
Administration of Justice 


The Corporation Counsel reports as follows: 

"As a result of prolonged negotiations between the Board of 
Police Commissioners, a Committee of Council, and the Attorney- 
General, the Council passed the following resolution on 
November 25th, 1969: 

' (1) That the Corporation Counsel be instructed to prepare 
and proceed with an amendment to the Charter to pro- 
vide for the separation of the functions of law 
enforcement and the administration of justice. 

(2) That the City continue its planning process in terms 

of the new Court facility on an "adjacent but separate" 
basis . 

(3) That serious consideration be given in approximately 
one year's time to the results of the Provincial 
Government's policy re traffic offences and the impact 
of this policy on income from fines and costs.' 

This resolution was forwarded to the Board of Police Commiss- 
ioners and considered at a meeting at which the City Prosecutor 
was present, and he stated that the resolution of Council was 
incorrect in making reference to the words 'administration 
of justic' and that it should have read 'administration of the 
courts ' . 

The background of the meetings and discussions leading up to 
the passage of this resolution is set out below: 

On Wednesday, June 25th, 1969, a Special Committee of Council 
consisting of Aldermen Rankin, Adams and Bird met with the 
Attorney-General in company with Commissioner Sutton Brown, 
the Administrative Analyst and Commissioner Hudson of the 
Board of Police Commissioners. The minutes of that meeting 
indicate that Commissioner Hudson, on behalf of the Board of 
Police Commissioners, explained to the Attorney-General the 
concern of the Board that its responsibilities under the 
present wording of the Vancouver Charter included both the 
enforcement of law and order through the police force and the 
administration of justice through the justices and the court 
clerks. The Commissioner pointed out to the Attorney-General 
that the Board had serious reservations about the liropriety 
of this responsibility which in his view was counter to the 
usually-held policy of the separation of the administration 
of justice from the enforcement of the law. The Attorney- 
General agreed that there was a conflict of interest in this 
dual responsibility and suggested a Charter amendment removing 
from the obligations of the Board of Police Commissioners the 
administration of justice. 

It was as a result of this meeting that the Special Committee 
reported to Council on October 15th, 1969, with the 
recommendation set out above and this was adopted by Council 
on November 25th, 1969. 


cont 'd . 
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Clause #1 continued : 

Subsequently the matter was raised again by the Setiior Judge 
in Vancouver and Council instructed me to draft legislation 
which would be compatible with the new Provincial Court Act 
and would remove the obligation now imposed upon the Board 
of Police Commissioners of administering justice within the 
City. That legislation has been drafted and forwarded to 
the Deputy Attorney-General for his consideration, and he has 
not raised any objection nor made any comment with respect 
to the matter up to the present time." 

Your Board submits the foregoing report of the 
Corporation Counsel for the information of Council. 

2. 1970 Assessment Roll 


The Assessment Commissioner reports as follows: 

"The following are the 1970 taxable Assessment Roll totals as 
at the Roll closing date of December 30, 1969. These totals 
will be subject to appeals to the Court of Revision. 

1970 ASSESSMENT ROLL 


SUMMARY OF TAXABLE VALUES 


(1969 comparative amounts in brackets ) 

SCHOOL PURPOSES 

Land $ 610,341,509 ($553,293,613) 

Improvements (Buildings, etc.) 792,187,229 ( 745,942,190) 

Improvements (Fixtures, 

Machinery, etc.) 175,300,636 ( 165,513,679) 

GENERAL PURPOSES 

Land $1,335,283,533 ($1,198,781,546 

Improvements (Buildings, etc.) 1,724,013,625 ( 1,603,929,598 
Your Board submits the foregoing for the information of 

Council . 
RECOMMENDATION 


3. Transfer of Staff to Department of 
Permits and Licenses 

The Director of Inspections reports as follows: 

"On February 28, 1967 City Council approved the report 'A Plan 
for the Organization of the Department of Permits & Licenses* 
which brought the department into being. 

The report states that the Fire Wardens Branch of the Fire 
Department and the Division of Environmental Sanitation of 
the Health Department would come to the new department but 
would remain on the establishment of their respective depart- 
ments. Of those involved, one clerical position in the Fire 
Warden Branch and one clerical position in the Division of 
Environmental Health will be situated with the clerical staff 
of the Department of Permits & Licenses and their work will 
be integrated with the total clerical work load of the 
Department of Permits & Licenses. 

cont 'd . . . 
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Clause #3 continued : 

The Fire Chief and the Medical Health Officer have agreed that 
two clerical positions should be transferred to the Department 
of Permits & Licenses in order that they may be placed under 
the control of the Administrative Division of the Department 
of Permits &, Licenses. 

This report has been discussed with the Business Manager, 
Vancouver City Hall Employees' Association who concurs herein. 

RECOMMENDED THAT: 

1. 1 Clerk-Typist II - Fire Department - K. Sloback (incumbent) 
be transferred from the Fire Department to the Department 

of Permits & Licenses. 

2. 1 Clerk-Steno II - Health Department - L. Reshall (incumbent) 
be transferred from the Health Department to the Eiepartment 
of Permits & Licenses." 

Your Board RECOMMENDS that the foregoing recommendations 
of the Director of Inspections be adopted. 


INFORMATION 


il. License and Business Tax - 
Credit Unions 


Your Board has received the following report from the Director 
of Finance: 

"Historically, credit unions have been exempted from paying 
business license fees and business tax. In 1952, the Chief 
License Inspector recommended to Council that the License 
By-law be amended to include credit unions, with a business 
license fee of $2^0. On March 3, 1952, the License and 
Claims Committee of Council 

'Recommended that the proposal to amend the License 
By-law by including "Credit Unions" with a fee of 
$2^0.00 be not proceeded with.' 

Council adopted the reconunenda ti on of the Committee on March 10, 
1952, thereby continuing the exemption of credit unions from 
license fees. A further resolution in 1958 specifically added 
credit unions to the list of businesses exempt from business 
tax in the Business Tax By-law. 

In 1968, the City hired Mr. F.H. Finnis as consultant to review 
the entire licensing and business tax structure of the City. 
In his report of June 1968, he listed the types of business 
having exemptions (including credit unions) and discussed the 
justification for exemption. 

To quote from the Consultant's report: 

'Exemption of charitable or non-profit organizations from 
business taxation should also occur only at Council's 
discretion. The fact that an institution claims to be 
a non-profit organization should not, prima facie, make 
it eligible for exemption. It should be doing something 
which, in Council's opinion, is of benefit to the 
community at large and which would otherwise have to be 
performed at public expense.' (Page 23-2l|.) 


Cont ' d . 
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'There seems to be no valid reason for Council to exempt 
any other enterprises mentioned in Schedule A....' (Page 25). 

In his conclusions and recommendation he does not exempt credit 
unions from either license fees or business tax even though he 
did list those categories that he felt should be exempt. 

The consultant's report and its recommendations were approved 
by Council in early 1969 subject to the modifications recom- 
mended by a committee of officials. Your officials agreed 
with the consultant regarding exemptions (with the exception of 
free customer parking) and did not specifically report on the 
changes in the exemption category as it affected credit unions. 

Presumably the reason for the historical exemption of credit 
unions reflects the opinion that they were not "businesses" in 
the accepted sense. This may have been true at one time but 
would not appear to be true now. Credit unions, particularly 
the larger ones, compete extensively with banks and finance 
companies for customers, and they operate with the aim of 
making a profit. The profit is distributed to the shareholders 
of the credit union (i.e. members) just as the profit of any 
other business is distributed to its shareholders. Credit 
unions advertise extensively. In many cases there is no longer 
even an identity of interest among the members of a credit 
union. In many of the smaller credit unions where there is 
an identity of interest there are no business premises and 
therefore no business tax would be payable in any event, only 
a license fee which under the present By-law is $^0 . 

The Municipal Act of B.C. does not exempt credit unions from 
either license or business tax. Section 65 of the Credit 
Unions Act of B.C. exempts credit unions from Part IX of the 
Municipal Act (i.e. business tax) but any exemption of credit 
unions from license fees is at the discretion of the individual 
muni cipa 1 i ti es . 

It is certainly within Council's discretion to exempt credit 
unions from a license fee and from business tax, by changing 
the respective by-laws, but your officials do not feel that 
such exemption is necessarily justified. 

If Council decides that credit unions should pay a $10 license 
fee then Council should direct that the license fee for credit 
unions be specifically stated in Schedule A of the License 
By-law. This would avoid the general clause that presently 
applies whereby a credit union without assessable premises 
(for business tax) would have to pay a license fee of $50. 
The general clause also states that a business with assessable 
premises pays a license fee of $10.00." 

Your Board submits the above report of the Director of 
Finance for Council information. Also submitted for Council informatlo 
are copies of a number of letters from credit unions protesting the 
application of license fees and business tax to credit unions. 
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BOARD OF ADMINISTRATION 
PERSONNEL MATTERS 


REGULAR REPORT JANUARY 9, 1970 

RECOMMENDATION 


1. Salary and Classification Review - 

One Safety and Training Co-ordinator Position, 
Personnel Services Department. 

The Director of Personnel Services reports as follows: 

"On June 10, 1969, Council adopted a report of the Board of 
Administration regarding Finance Matters dated June 6, 1969, 
in which it was recommended that a new position of Safety 
and Training Co-ordinator be established in the Personnel 
Services Department. The position was classified at Pay 
Grade 30 ($885 - 1058). 

Since that time, a thorough recruiting campaign has been 
conducted in an attempt to fill the position. This has 
included extensive newspaper advertising locally and in 
eastern Canada. Applications have been received from 
candidates who were qualified in the field of Safety 
Engineering. Also there have been a few applications 
from individuals who were qualified in the field of Employee 
Training and Development. 

However, it has so far been impossible to locate even one 
applicant who is qualified in both these fields. At this 
point, it seems safe to conclude that there are simply no 
such individuals available, at least not at the salary we 
are offering. 

In order to solve this recruiting problem and to expedite 
the crucial matter of instituting an ef f ecti ve , acc ident 
prevention program, I believe that the duties of the position 
should be restructured to eliminate the aspect of employee 
training, except as it relates directly to the safety program. 
I therefore recommend that the position of Safety and Training 
Co-ordinator be reclassified to the new class of Safety 
Officer, Pay Grade 28 ($806 - 96ij.) , the incumbent to be 
responsible for establishing and administering the City's 
accident prevention program. 

The recommended Pay Grade is based on a consideration of 
internal comparisons, rates paid for similar work in the 
community, and also salary information obtained during our 
recruiting campaign. The probation period for the position 
will be one yea r . 

Due to the fact that the incumbent will be employed in a 
confidential capacity in matters relating to labour relations, 
it is recommended that the position continue to be excluded 
from the bargaining unit. This matter has been discussed 
with the Business Manager of the Vancouver City Hall Employees' 
Association, who disagrees with the matter of exclusion." 


Cont 'd. 
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SUMMARY 


I ncumbent 


Vacant 


Present 
Classification 


Propos ed 
Classification 


Safety and Training Safety Officer 

Co-ordinator Pay Grade 28 

Pay Grade 30 ($806 - 96i|) 
($885 - 1058) 


Effective 
Date 

When 
adopted 


Your Board 

RECOMMENDS that (1) the above recommendation of the Director of 

Personnel Services be adopted; 

(2) Class Specification No. 350, Safety Officer, 
be approved; 

(3) Class No. 3i;0, Safety and Training Co-ordinator, 
be abolished. 


(Copies of Class Specification No. 350 are circulated for 
the information of Council.) 
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BOARD OF ADMINISTRATION 
PERSONNEL MATTERS 
SUPPLEMENTARY REPORT JANUARY 16, 1970 

RECOMMENDATIONS 

1, Salary and Classification Review - One Position, 
Document Examiner (Trainee), Detective Division, 
Vancouver Police Department. 

The Director of Personnel Services reports as follows: 

"At the request of the incumbent, I have reviewed the 
duties and responsibilities of the above position in 
the Detective Division of the Police Department, 

On November 7, 1963, Council approved the establishment 
of the new position of Document Examiner (Trainee) in 
the Identification Section of the Police Department, At 
the time the position was created, it was contemplated 
that the incumbent of this position would be eligible for 
advancement to a higher level classification upon com- 
pletion of on-the-job training. 

The present incumbent of this position. Miss M, Lucki, 
was appointed to this position in November 1963, The 
Document Examiner, her immediate supervisor, now advises 
that the incumbent is sufficiently trained to assume the 
following responsibilities: 

To examine cheques and other similar documents for 
evidence of fraud or forgery; conduct name searches, 
codes, classify and compare handwriting, hand printing 
and other identifying characteristics in order to 
determine evidence of fraud or to establish identity; 
prepare reports and material for other divisions or for 
presentation in court; maintain a fraudulent cheque 
filing system; lecture to police recruits on document 
examination , 

This work is of a highly specialized nature that is tailored 
to the operation of a Police organization in a modern 
society. Consequently, outside survey comparisons were 
restricted to R,C,M,P, and the Ontario Centre of Forensic 
Sciences, Based on the information received from these 
organizations and on an evaluation of positions within 
the Civic Service of similar complexity and responsibility, 
I recommend that Miss Lucki be reclassified to the new 
class of Assistant Document Examiner, Pay Grade 20 (S562- 
675), Class Specification No, 1208, 

Cont ' d . , . , 
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Clause No. 1 Cont'd 

The estimated recurring annual cost of this proposal 
determined by the increase in the final step in the 
pay range at 1969 rates and including fringe benefits 
will be SI, 169. 

The Comptroller of Accounts reports that the additional 
funds, estimated at S325 for the remainder of 1969, 
lly months, are available within the 1969 departmental 
budget . 

The new Class Specification No. 1208, is attached for 
your approval. 

This report has been approved by the Board of Police 
Commissioners at its meeting of January 8, 1970, and has 
been discussed with the Chief Constable and the Business. 
Manager of the Vancouver City Hall Employees' Association, 
both of whom concur herein." 

SUMMARY 


Incumbent 


Present 
Classification 


Miss M. Lucki Document Examiner 

(Trainee) 
Pay Grade 17 
(S492-588)* 


Proposed 
Classification 

Assistant Document 

Examiner 
Pay Grade 20 
(S562 - 675)* 


Effective 
Date 

Retroactive 
to January 
16, 1969 


*1969 rates (2nd half) 

Your Board RECOMMENDS that the above recommendation of 
Personnel Services be adopted. 


2. 1969 Vacation Deferment - R. S. Lyons, 
Permits & Licenses 

The Director of Personnel Services reports as follows: 

"A letter has been received from Dr. H. L. Bryson re- 
questing permission for Mr. R. S. Lyons to defer his 
1969 vacation entitlement remaining (7 days) to 1970. 

Mr. Lyons had proposed to take some of this time in 
December 1969 but because of the move to the East Wing 
and the heavy workload of sending out the 1970 License 
statements, he was unable to do so. 

I, therefore, recommend that Mr. R. S. Lyons be permitted 
to defer the remaining seven days (7) of his 1969 vacation 
entitlement to 1970." 

Your Board RECOMMENDS that the foregoing recommendation 
of the Director of Personnel Services be adopted. 

Cont'd . . . . 
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3. Deferment of 1969 Vacation to 1970 - 
Mrs. P. Barby, Mayor's Office 

The Director of Personnel reports as follows: 

"A letter has been received from Mayor T. J. Campbell 
requesting deferment of Mrs. P. Barby 1969 annual vacation 
(15 days) until 1970. 

Due to illnesses in the office, it was impossible for 
Mrs. P. Barby to take her 15 days vacation prior to the 
end of 1969. 

It is therefore requested that, in accordance with 
Personnel Regulations, Mrs. Barby's 1969 vacation 
entitlement (l5 days) be deferred until 1970." 

Your Board RECOMMENDS that the foregoing recommendation 
of the Director of Personnel Services be adopted. 


4. Education for Data Processing Staff 

The Director of Personnel Services reports as follows: 

"The Director of Finance has submitted the following 
request from the Co-ordinator of Data Processing & Systems: 

'As part of the continuing and very necessary 
education program in the Data Processing and 
Systems Division, the Co-ordinator is requesting 
authority to send the members of his staff to 
free classes at I.B.M. The expansion of the 
computer system and the development of new com- 
puting techniques creates the need for additional 
training classes at I.B.M. , again at no expense 
to the City. Similar authority was granted by 
Council in 1969. The request for 1970 is to 
have members of the staff attend such courses for 
a total period of 50 days.' 

It is recommended that in accordance with Regulation 248 
the Co-ordinator of Data Processing and Systems be authorized 
during the year 1970 to send members of his staff to free 
courses at I.B.M. for periods not exceeding 50 days in 
total, at no cost to the City other than Leave of Absence 
With Pay." 

Your Board RECOMMENDS that the foregoing recommendation 
of the Director of Personnel Services be adopted. 


•?$• -Jt -Jt * -Jf * 


JAN 20 197(1 


570 


BOARD OF ADMINISTRATION 

PROPERTY MATTERS 
JANUARY 16, 1970 


The Board considered matters pertaining to Properties and submits 
the following report. 

RECOMMENDATIONS 

1. City's Claim for Compensation - 

C.N.R. Tunnel at Boundary Road 

The Corporation Counsel and the Supervisor of Property and 
Insurance report as follows: 

"City Council, on December l6, 1965, authorized the 
Corporation Counsel together with the Supervisor of 
Property and Insurance to submit, on behalf of the 
City, a claim to the Canadian National Railway for 
compensation as a result of the expropriation of a 
railroad right-of-way through City-owned properties, 
bounded by Boundary Road, First Avenue, Trans-Canada 
Highway and Charles Street. The said right-of-way was 
expropriated by the C.N.R. on May 5, I965. 

The City property in question consisted of 22 acres 
of industrial land, a large portion of which wds ■' 
advertised for sale by the City at the time of exproprlatl' 
the remainder of tne property was the subject of a plan 
of subdivision wlilch was pending registration in the 
Land Registry Office. 

As a result of the expropriation, the property was with- 
drawn from the market and registration of the subdivision 
plan was delayed. At the request of the City, the Railway 
subsequently changed the location of their proposed 
railway line slightly in order to permit the City to 
market certain of their lots and on November 30, 1965^ 
the C.N.R. abandoned their right-of-way requirements and 
the plan of expropriation was withdrawn. The total 22 
acres have since been sold. The City's claim is based 
on the delay in marketing these industrial lands and 
the resultant loss of General and School taxes and loss 
of Interest on projected capital realization. 

In accordance with Council's Instruction, negotiations 
have been conducted with the C.N.R. for full compensation 
arising out of their expropriation action. After 
lengthy negotiations, the solicitors for the Canadian 
National Railway have agreed to the payment to the City 
of compensation in the amount of $40,800.00 

RECOMMENDED that payment for compensation in the amount 
of $40,800.00 as full settlement resulting from the 
expropriation action of the Canadian National Railway 
of the Industrial site bounded by First Avenue, Boundary 
Road, Charles Street and the Trans-Canada Highway, be 
accepted . " 

Your Board 

RECOMMENDS the foregoing recommendation of the Corporation Counsel 
and the Supervisor of Property and Insurance be adopted. 

(a plan of the area is circulated for the information of Council.) 
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2. Urban Renewal Project 2, Area A-5 

Plan of Subdivision 


The Supervisor of Property and Insurance reports as follows: 

"As part of the City's Urban Renewal Programme, the City 
of Vancouver, in partnership with the Province of British 
Columbia and Central Mortgage & Housing Corporation, has 
acquired and cleared a portion of the above area in 
accordance with an overall plan. 


Vernon Drive, between Franklin Street and Powell Street, 
has been closed and consolidated with the adjacent lands. 

The; City Engineer has prepared subdivision plan marginally 
numbered LD 1156, showing the newly created parcel. Lot 
2, Block M, (formerly Vernon Drive and Lots 21 to 24, 
the West of Lot l4 and Lot I5, Block 3, D.L. I82). 
It is noted that title to Lot 1,. Block M, (formerly Lot 
27) was conveyed to the City in trust with the under- 
standing that once the subdivision plan was completed 
title would be returned to the owner and the lot deleted 
from the project. 

RECOMMENDED that the plan of subdivision marginally 
numbered LD II56 be approved and that the Supervisor oft 
Property and Insurance be authorized to effect 
registration of same and to arrange for the reconveyance 
of Lot 1 to the former owner. 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 

(Plan #LD II56 is circulated for the information of Council.) 


RECOMMENDATION & CONSIDERATION 

3. City-owned Lot 

Situated: S/ S Kingsway, East of Rupert St. 

The Supervisor of Property and Insurance and the Director 
of Finance report as follows: 

"city-owned tax sale Lot 1, Block I6, D.L. 37 situated 
on the south side of Kini^sway eayt of Rupert Street, 
has been reserved from sale duo Lo lane access pro- 
blems which have now been rectified. The ]ot Is 
irregular in shape, having 69 . 67 ' frontage on Kingsway 
with an average depth of 127-93' and was recently 
rezoned by the City from RT-2, Two Family Dwelling, 
to C-2, Commercial. 

The lot has been leased to Mr. David Hunter, carrying on 
business as a Garden Shop since 1955^ and has been 
utilized for customer parking and storage of shrubs and 
plants. The applicant states the use of this lot is 
essential to the operation of his business on adjoining 
Lots 15 to 17. 

In April 19^9, Mr. Hunter made application to purchase 
the lot prior to its being advertised for sale and, 
on June 2, 1969^ Council authorized the Supervisor of 
Property and Insurance to negotiate a direct sale of 
Lot 1 and to report back. An Independent appraisal of 

. . . /3 
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Item Mo . 3 cont ' d 

'the lot was obtained by tlie City, which indicated an 
estimated market value of $32,300.00. This purchase 
price Is now acceptable to the lessee. However, through 
his solicitor, the lessee states that the company's 
financial position is such that it is not possible to 
purchase the property outright at this time. It is 
anticipated, however, that financial arrangements to 
purchase can be made within 5 years. 

For this reason, he asks that a lease and option be 
granted as follows: 

(a) For the month of December 1969^ a rental of 
$312.00. From January 1, 1970, a five-year lease 
at a rental of $262.00 per month plus all taxes and 
subject to the present use being continued for the 
term of the lease. 

(b) Lessee to be granted an option to purchase at any tine 
within the five-year term at the fair market value 

to be established at such time of purchase. 

(c) Agreement to be satisfactory to Corporation Counsel 
and the Supervisor of Property and Insurance. 

In view of the fact that Mr. Hunter was unable to acquire 
this land previously and that the value has more than 
doubled with rezoning having taken place, it is considered 
that the request is reasonable and, therefore, it Is 

RECOMMENDED that Lot 1, Block l6, D.L. 37. be leased to 
Mr. David Hunter on the foregoing basis." 

Your Board submits the recommendation of the Director of Finance and 
the Supervisor of Property and Insurance for Council's consideration, 
and bring to Council's attention that the proposed rental provides 
a return of approximately 9 3/4^ on the appraised value plus taxes. 
Such terms seem reasonable. 


S \J til' 
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REPORT TO COUNCIL 


STANDING COMMITTEE ON FINANCE 


JANUARY 15, 1970 


The Standing Committee of Council on Finance met on Thursday 
January 15, 1970, at 10:00 a.m., in the No. 1 Committee Room, Third 
Floor, City Hall. 


CLERK TO 

THE COMMITTEE; M. James 

The Minutes of the meeting held December 23, 1969, were 

adopted . 

The following recommendations of the Committee are sub- 
mitted to Council for consideration: 


1. 1971 - 1975 Capital Program 

Under date of January 13, 1970, the Board of Administration 
submitted to your Standing Committee a report "1971 - 1975 Capital 
Progrom" for the consideration of your Committee. The report had 
as an attachment a summary schedule which detailed the instructions 
of your Committee and of Council relating to this program. The 
Director of Planning by oral report explained the schedule and the 
various alterations to it as instructed, and placed before your 
Committee the following and requested the instruction of the Com- 
mittee on these matters: 

"1. (i) The addition of $1,640,000 proposed by the 
Social Development Committee as per their 
report of October 6th, 1969. 


(ii) The addition of $200,000 which is the balance 
required for the proposed Fraserview Library 
and Community Meeting Rooms and which ^ouncil 
instructed should be included in the 1971-1975 
Capital Program. The total cost of this pro- 
ject is estimated at $300,000 of which $100,000 
has been allocated from Library funds in the 
1966-1970 Capital Program. 

(iii) The deletion of $600,000 from Downtown Open 

Space. The original amount agreed by the Finance 
Committee was $1,000,000. However, $600,000 of 
the amount has already been provided in the 1969 
Supplementary Capital Budget as cash was re- 
quired early in January, 1970, to provide the 
balance needed for the purchase of Block 71. 


PRESENT: 


Alderman Adams (Chairman) 

Aldermen ^ird, Broome, Colder, Hardwick, 

Linnell, Phillips, Rankin, Sweeney, 

and Wilson. 


ABSENT: 


His Worship the Mayor 


RECOMMENDATIONS 


Cont'd. 
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2. The inclusion or otherwise in the Capital Program 
of funds for projects proposed by the P.N.E, 

S2, 000, 000 was requested by the P.N.E. of which it 
was proposed to repay SI, 000, 000 at SlOO,000 - 
S110,000 per annum including interest. 

3. The inclusion or otherwise in the Capital Program 
of S900,000 for returfing Empire Stadium on the 
understanding that Callister Park would be turned 
over to the Park Board for a neighbourhood park. 
It is noted that the acquisition of this proposed 
neighbourhood park would be additional to the park 
acquisition program of S2, 500, 000 already agreed 
by the Finance Committee. Further, no funds to 
develop Callister Park into a neighbourhood park 
were included in the parks development program 
proposed by the Park Board. 

4. Before the draft plebiscite can be prepared for 
Council approval, the Committee's decision on the 
total of the Capital Program and its distribution 
between the various purposes is required. Further, 
an allocation of the agreed program between revenue 
and borrowing sources is also required." 

1 

Your Committee granted leave to the Chairman anc^ Super- 
intendent of the Board of Parks and Public Recreation to appear 
in support of that Board's requests for funds from the Capital Progra 
The delegation submitted that the amount included at the present time 
for "development" of parks (Schedule 8 (l)) be increased by a minimum 
of SI, 000, 000 to a total of S3, 750, 000. The delegation also placed 
before the Committee the Park Board's position re the replacement 
of Crystal Pool (Schedule 9 (l.V)). 

Your Committee discussed at length and detail with advice fron 
the Administration the Summary Schedule, the four points quoted above 
and the items brought to the Committee's attention by the Park Board 
and RECOMMEND as follows: 


1. That the 1971-1975 Capital Program be as follows: 


"Schedule Name or Purpose Source of; Funds 

No. Revenue Borrowing 

1 Magistrates Court S - S 1,240,000 

4 Police 500,000 

7 Health, Social 

Services, Etc. - 960,000 

8 Parks 

(i) Development 3,750,000 

(ii) Purchases 2,500,000 

(iii) Waterfront-Pt, Grey 1,000,000 

(iv) Downtown Open Space 400,000 
Parks Sub Total ($ 7,650,000 ) 


STANDING COMMITTf.E 
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Schedule 
No. 
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Nome or Purpose 


Source of Funds 
Revenue Borrowing 


s 


9 Community Service 

Centre Facilities 
(i)New, Extensions 
and Additions 
(ii )Britannia Complex 
(iii)lndoor Pools 

Communities Sub Total (S 4,960,000 ) 


10 
13 
14 
15 
16 
17 
19 
20 
27 
28 


Library 

Returf Empire Stadium 
Arterial Streets 
Local Streets 
Sewers 
Water 

Street Lighting 
Communications 
Beautif ication 
Other Civic Buildings 
and Properties 
TOTALS 


900,000 
8,830,000 


720,000 
700,000 


300,000 


Less 


Total 


borrowings for Sewer and Water 
for which voter approval is not 
required 


s 


1,750,000 
2,250,000 
960,000 


510,000 


10, 310,000 
10,150,000 
5,050,000 
1,030,000 


$11,950,000 $41,860,000 


-$15,200,000 
$26,660,000 


2. That a money by-law for an amount of $2,000,000 for 
the development of a swimming pool of Olympic standards 
be placed before the owner-electors at the same time 

as the Capital Program money by-law is submitted. 

3. That a money by-law in the amount of $2,000,000 for 
the rehabilitation of facilities at the Pacific 
National Exhibition as outlined in their letter of 
June 27, 1969 be submitted to the owner-electors at 
the same time as the Capital Program money by-law is 
submitted, it being a condition that the Pacific 
National Exhibition will repay to the City the sum of 
$1,000,000 of this amount on an amortized basis. 

4. That the above mentioned money by-laws relating to the 
Capital Program, the development of Olympic Standard 
Swimming Pool, and the funds for the rehabililtation 
of the Pacific National Exhibition facilities be 
placed before the owner-electors on March 11, 1970. 


Cont'd . . 
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5. That the communications from the Board of Parks and 
Public Recreation dated December 17, 1969, and the 
Cassiar Ratepayers Association dated January 6, 1970 
be received. 

It is recorded that Alderman Linnell voted in the negative 
on the placing of the money by-law regarding the Olympic Standard 
Swimming Pool as a separate vote. It is also noted that Aldermen 
Adams, Colder, Hardwick, and Rankin voted in the negative on the 
inclusion of the returfing of Empire Stadium (Schedule 13) as an 
item in the Revenue Budget Capital Levy. 


* * * * * 


FOR ADO?Tr:] S^i^Sdj; P*-^ 
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CITY OF VANCOUVER 

REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver was 
held on Tuesday, January 27, 19 70, in the Council Chamber, at 
approximately 9:30 A.M. 

PRESENT: His Worship the Mayor 

Alderman Adams, Bird, Calder, 

Hardwick, Linnell, Phillips, 
Rankin, Sweeney and Wilson 

ABSENT : Alderman Broome (Illness) 

CLERK TO THE COUNCIL: R. Thompson 


PRAYER The proceedings in the Council Chamber were 

opened with prayer. 


'IN CAMERA' MEETING 

The Council agreed to an 'In Camera' meeting later this day in 
regard to Personnel, Labour, et al. 


ADOPTION OF MINUTES 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Hardwick, 

THAT the Minutes of the Regular Council meeting (including 'In 
Camera'), dated January 20, 1970, be adopted. 

- CARRIED 


COMMITTEE OF THE WHOLE 

lOVED by Aid. Bird, 
SECONDED by Aid. Sweeney, 

THAT this Council resolve itself into Committee of the Whole, 
His Worship the Mayor in the Chair. 

- CARRIED 


REPORT REFERENCE 
Georgia Street Traffic Situation 

Council on November 25, 1969, passed the following motion: 


"THAT the Assistant City Engineer, Traffic and Transportation, 
report on the desirability of and timing of traffic facilities, 
including grade separation, outlined in Board of Administration 
Report June 24, 1963, Appendix B, page 2, paragraph 9; re 
Georgia Street Traffic Situation, 

FURTHER THAT Council then consider alternate financing of 
such facilities if in the public interest." 


. . . . Cont'd. 
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REPORT REFERENCE (Cont'd. ) 
Georgia Street Traffic Situation (Cont'd. ) 

In the report reference, the Assistant City Engineer (Traffic 
and Transportation) pointed out the requirements, over the past 
several years, from developers on the north side of Georgia Street 
west of the Bayshore Inn to the Stanley Park Entrance, due to 
additional traffic the developments were expected to generate on to 
Georgia Street. It was stated that the developments as proposed at 
present are such that additional traffic on to Georgia Street is 
expected to be in the neighbourhood of approximately 400 cars per 
hour in the morning peak period, rather than approximately 1,000 as 
had been expected in earlier assessments with different developments 
at these locations. 

(No further action was taken at this time.) 


UNFINISHED BUSINESS 

1 . Grandview Steam Laundry 

The Council noted Board of Administration report (Property 
matters) under date of December 12, 1969, dealing with property 
of the Grandview Steam Laundry Ltd. at 891 Prior Street. This 
property was within the 'highway' sub-area of Urban Renewal Scheme 
No. 3. The report sets out the reasons why the property may not 
be required by the City for many years, if at all. There is, 
however, an air pollution problem caused by the operation of the 
laundry and details in regard to correction of this difficulty 
are set out. It is concluded the solution of the pollution 
problem, in accordance with City By-laws, should be left to the 
owners and their consultants. 

At a previous Council meeting, it was advised the solicitors 
for the company wished an opportunity of appearing before the 
Council. Information at hand, however, now indicates there has 
been a change in ownership and the original representatives do 
not wish to appear. 

It was reported by a Member of the Council that the Air 
Pollution Control Officer is presently discussing the pollution 
problem and remedies with the company. 

It was agreed that the Air Pollution Control Officer would 
continue discussions on the pollution problem with the company. 


It was agreed to defer unfinished business items as follows 
for consideration later in the proceedings following the hearing 
of delegations: 

2. Capital Grant: Y.W.C.A. 

3. Projection of Advertisements from Roof: 
Vancouver Art Gallery 


4. Conference on Indoor Sport & Recreational 
Facilities: Capital Program 
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ENQUIRIES AND OTHER MATTERS 

Alderman Bird - enquired respecting the regulations in 

Food Handling and the matter of food handling by people 

Certificates of Health and any requirements to obtain certificates 

of health. 

His Worship advised the matter would be 
considered later. 

(Time did not permit later discussion.) 

Alderman Linnell - referred to the present system in reporting 

Cultural Grants to Council on various welfare grant 

applications and requested information on 
studies for a similar type of system in 
the matter of cultural grants. 


Alderman Hardwick - reported that the Strathcona Property 

Union-Prior Couplet Owners and Tenants Association are opposed 

to the proposed Union-Prior Couplet. He 
expressed the view that planning of highway 
systems affecting the east areas are of 
concern and that the people should be 
informed on plans so they could make 
representations on required adjustments. 

Alderman Hardwick enquired as to the costs 
of the Couplet and who was responsible and 
for how much. 


Alderman Wilson - 
Traffic Situation 
within Vancouver 


referred to the traffic situation within 
Vancouver and urged serious consideration 
be given to a program of grade separation 
to assist in expediting movement of traffic. 


The Alderman agreed to raise the matter at 
a Standing Committee meeting on Trans- 
portation . 


Alderman Linnell- enquired of the status of the matter of 

Pole Lines Underground: placing power pole lines underground in the 

Portions of 1st and area of 1st Avenue east from Commercial and 

16th Avenues 16th Avenue west from Dunbar. 


Alderman Linnell - 
Council Policy re 
Standing Committee 
Meetings 


enquired regarding the specific instructions 
of the Council in the matter of holding 
Standing Committee meetings on a Thursday 
only . 

His Worship expressed the view that this is 
a guideline to the Chairmen of the Standing 
Committees but should not be interpreted 
that this is the only day on which a 
Standing Committee meeting could be held. 
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ENQUIRIES AND OTHER MATTERS (Cont'd. ) 


Alderman Phillips - 
Carbon Monoxide 


advised of information that in Montreal the 
carbon monoxide content in the atmosphere 
has been measured and found to be at a 
dangerous level. The Alderman enquired if 
the Board of Administration would advise 
whether such a measure is taken in the 
Vancouver area and, if so, what is the 
carbon monoxide situation. 


His Worship referred the matter to the 
Board of Administration. 


Alderman Phillips - expressed the view that Vancouver's 

Establishment of climate is conducive to attracting the 

Businesses in Vancouver establishment of businesses in Vancouver 

and attracts business executives to this 
area. The Alderman felt that this was an 
aspect, in addition to encouraging industry 
in general, which should be promoted by the 
Greater Vancouver Industrial Development 
Commission . 


COMMUNICATIONS 


1 . Committee re University Endowment Lands 

A communication was noted from the Park Board forwarding 
resolution asking that a representative of the Park Board be included 
on the Sub-Committee appointed in respect of University Endowment 
Lands . 

MOVED by Aid. Calder, 

THAT the Chairman of the General Purposes Committee be requested 
to invite a representative of the School and Park Boards to serve on 
the Sub-Committee of that Standing Committee re University Endowment 
Lands . 

- CARRIED 


2 . Capital Program; P.N.E. 

A communication was received from the Pacific National Exhibition 
Finance Committee, under date of January 22, 1970, quoting the following 
resolution : 

"That the President be authorized to advise the Mayor and 
Members of City Council that the PNE withdraws request 
for funds to be provided under the Five Year Plan." 

It was pointed out that although there is an urgent need for 
additional funds to renovate existing facilities, nevertheless, in 
view of demands upon the City to provide capital funds for essential 
public requirements, the P.N.E. considers it advisable to withdraw 
their request. 


MOVED by Aid. Linnell, 

THAT this communication be received. 


- CARRIED 
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COMMUNICATIONS (Cont'd. ) 

3. Appointment of Publicity Committee: 
Capital Program 

Consideration was given to the appointment of the Publicity 
Committee re promotion of the proposed capital program. It was 

MOVED by Aid. Adams, 

THAT the Publicity Committee, which was appointed as a Sub- 
Committee of the Finance Committee in 1969 , be instructed when 
reporting, to report directly to the Council in the interest of 
expediting action on the matters within its terms of reference. 

- CARRIED 


BOARD OF ADMINISTRATION AND OTHER REPORTS 

A. General Report, January 23, 19 70 

Works and Utility Matters 

MOVED by Aid. Bird, 

THAT, in respect of the report of the Board of Administration 
(Works and Utility matters) , dated January 23, 1970, Clauses 1 to 
5 be adopted, and Clause 6 be received for information. 

- CARRIED 


Building and Planning Matters 

MOVED by Aid. Adams, 

THAT the report of the Board of Administration (Building and 
Planning matters) , dated January 23, 1970, be adopted. 

- CARRIED 


Finance Matters 

(i) Request for Civic Dinner: duMaurier 

International Race Committee (Clause 2 ) 

The Board of Administration submitted a request of the Chairman 
of the duMaurier International Race Committee that the City entertain 
athletes involved in the 19 70 World Cup Ski Race by providing a 
Civic Dinner. These races are to be held in Vancouver February 2 7th, 
28th, and March 1st. 

In 1969 the request was deferred for consideration by the 1970 
Counci 1 . 

MOVED by Aid. Wilson, 

THAT the matter be referred to the Entertainment Committee for 
report and recommendation. 

(Out of Order) 

His Worship ruled the motion out of order in view of the fact 
that such Committee was comprised of officials and would not be in 
a position to recommend. 


No further action was taken on the Civic Dinner request. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (Cont'd. ) 

Finance Matters (Cont'd. ) 

(ii) Grants in Lieu of General School 
and Hospital Taxes (Clause 3) 

The Board of Administration submitted a report of the Director 
of Finance upon requests received for grants in lieu of taxes from 
various organizations. The following is quoted :- 

"Requests for grants in lieu of taxes have been received from 
the following organizations. 

The Assessment Commissioner has certified that the properties 
will be shown as exempt on the 19 70 Assessment Roll in 
accordance with Charter provisions and the Corporation 
Counsel has confirmed that the organizations qualify for this 
exemption under Section 396(c). 

These requests for grants in lieu of 1968 and 1969 taxas , 
for the period from proof of occupancy or date of first 
building inspection to the date that the properties become 
exempt, are subject to Council approval or disapproval. 

The requests are presented to Council in three sections. 

A. Religious and Charitable Organizations 

(i) Immaculate Heart of Mary Church $2,508.98 
3105 East 1st Ave. Lots 22-26/72/Sec . 30 
Church 

First building inspection Aug. 15, 1968 
Occupied from April 1969 

Grant to cover period from Aug. 15, 196 8 
to December 31, 1969 

(ii) The Salvation Army $ 93.17 

245 East 12th Ave. Lot 13/115/301 
Parking lot 

Occupied from October 21, 1969 

Grant to cover period from October 21, 

1969 to December 31, 1969 

B . Hospitals 

(i) Vancouver General Hospital $ 422.12 

685 West 12th Ave. Lot 19/399/626 
Home Dialysis Training Unit for 
Chronic Renal Disease 

First building inspection Feb. 14, 1969 
Occupied May 30, 1969 

Grant to cover period from Feb. 14, 1969 
to December 31, 1969 

C . Senior Citizens Housing 

(i) British Columbia Housing Foundation $1,011.57 
1630 Barclay St. Lot 3/58/185 
Private Senior Citizens Housing 
First building inspection Feb. 17, 1969 
Occupied December 10, 1969 
Grant to cover period from Feb. 17, 1969 
to December 31, 1969 

As the grants in lieu of taxes are subject to Council approval 
or disapproval the above requests for grants in lieu of taxes, 
amounting to $4,035.84 in total, are submitted for Council 
consideration. " 

Cont'd. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (Cont'd. ) 

Finance Matters (Cont'd.) 

Grants in Lieu of General School 
and Hospital Taxes (Cont'd.) 

MOVED by Aid. Adams, 

THAT the foregoing requests for grants in lieu of taxes be 
approved as of the dates indicated in each case. 

- CARRIED 

BY THE REQUIRED MAJORITY 


(iii) West End Community Centre (Clause 4 ) 

The following is extracted from the report of the Board of 
Administration : - 

"The Director of Finance and the Corporation Counsel report as 
follows : 

'On November 6th, 1968, the Board of Administration reported 
to Council with respect to the development of a community 
centre in the West End. A portion olj that report reads as 
follows : 


"LOCAL IMPROVEMENT BY-LAW 


The Director of Finance advises that local improvement 
by-laws require financing details to be set out in the 
by-law and this has not so far created difficulties as 
the projects have heretofore been definite and the bonds 
have either been sold to sinking fund or on a stable and 
predictable market. There are no moneys in the sinking 
fund to finance an issue of $2,000,000 and the financing 
will have to be done in an unreceptive and unpredictable 
market. The present market requires a 7-3/4% interest 
rate for a 20 year issue repayable on the sinking fund 
method and the Charter requires 4% as the sinking fund 
rate. It is proposed that the date of issue of the 
debentures named in the by-law shall be July 1, 19 70 
and the first year of the local improvement levy shall 
be 1971. These details must be stated in the by-law and 
the levy must be made whether or not the bonds have been 
sold, although the issue date of the bonds can be later 
than July 1, 1970. If the market is unreceptive to the 
issue or the terms in the by-law, the by-law cannot be 
amended or repealed without the consent of the Lieutenant 
Governor in Council. 

N.B. A charter amendment will be submitted to Council to 
permit the submission of a question under Section 
245. instead of the by-law as now required, to a 
defined portion of the City. This will provide the 
authority to pass a by-law at the time of the bond 
sale to authorize borrowing on a basis the market 
will then accept. This procedure will not be 
possible until approval of the amendment at the 
1969 session of the Legislature." 

Upon receipt of this report. Council, on November 12, 1968, 
passed the following resolution: 

"THAT the Corporation Counsel be instructed to 
prepare the necessary by-law and formal resolution 
for consideration of the Council at the next meeting." 


Cont'd. 


J A^i 07 1970 
Regular Council, January 27, 1970 . 


584 

8 


BOARD OF ADMINISTRATION AND OTHER REPORTS (Cont'd. ) 

Finance Matters (Cont'd.) 

West End Community Centre (Cont'd, ) 

The result was that a local- improvement by-law was submitted 
to the property owners in the West End, and 576 voters cast 
votes in favour and 236 cast votes against the passing of the 
by-law. 

The by-law approved by the ratepayers has an issue date of 
July 1st, 1970, an interest rate of 7-3/4%, and provides for 
borrowing in Canadian Funds. The Director of Finance is of 
the opinion that these details of the financing could well 
prove to be completely unrealistic as far as appealing to the 
prospective investors at the time the bonds are offered in 
the market is concerned. He has therefore suggested that an 
application be made to the Legislature for legislation which 
would state that the two readings of the by-law and the 
approval of the ratepayers would be treated as an affirmative 
vote to a question under section 523B which has now been 
amended in accordance with the report quoted above. If such 
legislation is approved, the bonds could be patterned to the 
requirements of the market in which they were offered, thus 
making it more likely that the project could be financed. ' " 

MOVED by Aid. Linnell, 

THAT the Corporation Counsel be instructed to take the necessary 
steps to give effect to the suggestion of the Director of Finance 
referred to in the foregoing report submitted by the Board of 
Administration. 

- CARRIED 


( iv) Balance of Finance Matters 

MOVED by Aid. Adams, 

THAT, in respect of the report of the Board of Administration 
(Finance matters), dated January 23, 1970, Clause 1 be adopted, and 
Clause 5 be received for information. 

- CARRIED 

B. Personnel Matters, 

Regular, January 16, 1970 

Payment of Long Service Leave - 
Retired Members of Fire Department 

MOVED by Aid. Rankin, 

THAT the report of the Board of Administration (Personnel 
matters. Regular), dated January 16, 19 70, be adopted. 

- CARRIED 


C. Personnel Matters, 
Supplementary, January 23, 1970 

MOVED by Aid. Wilson, 

THAT the report of the Board of Administration (Personnel 
matters. Supplementary), dated January 23, 1970, be adopted. 

- CARRIED 

D. Property Matters, 
January 23, 1970 

MOVED by Aid. Linnell, 

THAT, in respect of the report of the Board of Adii;iin:.stration 
(Property matters), dated January 23, 1970, Clauses 1 to 6, and 8 
be adopted, and Clause 7 be received for information. 

- CARRIED 
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The Council recessed at app 
which the Council reconvened 'In 
after which Council recessed at 
session at 2:00 p.m. 


roximately 10:45 a.m., following 
Camera' in the Mayor's Office' 
12:00 Noon to reconvene in open 


The Council reconvened in open session in the Council Chamber 
at 2:00 p.m., still in Committee of the Whole, His Worship the 
Mayor in the Chair and the following members present: 

PRESENT : His Worship the Mayor 

Aldermen Adams, Bird, Calder, 

Hardwick, Linnell, Phillips, 
Rankin, Sweeney and Wilson 

ABSENT: Alderman Broome (Illness) 


At this point Alderman Linnell took the Chair to leave His 
Worship free to attend to other business. 


DELEGATIONS AND UNFINISHED BUSINESS 
2 . Capital Grant: Y.W.C.A. 

The Board of Administration advised of a request from the Young 
Women's Christian Association that the Council grant now an amount 
of $33,333 to their building fund rather than two equal grants over 
the periods of 1970 and 1971 as recommended by the City Council in 
1969. 

A delegation submitted a brief dated January 27th in support of 
this request. 

MOVED by Aid. Adams, 

THAT a capital grant for the year 1970 in the amount of $16,667 
be approved and paid forthwith to the Y.W.C.A. 

(Amended) 

MOVED by Aid. Rankin, in Amendment, 

THAT the amount of '$ 16 , 667 ' be deleted and in lieu thereof, in 
the motion of Alderman Adams, the amount of $33,333 be inserted. 

The Amendment was put and - CARRIED by Xhe 

required majority 

The motion, as amended and reading as follows, was put and 

- CARRIED by the 
required majority 

"THAT a capital grant for the year 19 70 in the amount of $33,333 
be approved and paid forthwith to the Y.W.C.A." 


3. Projection of Advertisements from 
Roof: Vancouver Art Gallery 

The Council further considered the Board of Administration report 
of January 16th on a request from American Visual Projections Ltd. to 
construct a projector housing building on the roof of the Vancouver 
Art Gallery at 1144 West Georgia Street. The purpose is to project 
advertisements on the adjoining Rayonier Office Building. The 
Director of Planning and the Technical Planning Board recommend 
approval on a trial basis under certain conditions. The Town 
Planning Commission recommends against. 

A representative of the Company appeared and submitted a brief 
in support of its application. 


. . . Cont'd. 
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DELEGATIONS AND UNFINISHED BUSINESS (Cont'd. ) 

Projection of Advertisements from 
Roof: Vancouver Art Gallery (Cont'd. ) 

The Community Arts Council submitted a communication urging 
Council to reject the proposal as well as any other such applications. 

At the last Council meeting, a motion was submitted by Alderman 
Broome which was re-submitted at this time as follows :- 

"MOVED by Aid. Broome, 

THAT the recommendation of the Director of Planning to 
grant approval for a six months period, subject to certain 
conditions of the Technical Planning Board, be not approved." 

The motion was put and - CARRIED 
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During consideration of the foregoing item. His Worship the 
Mayor assumed the Chair. 


3. Recreational Facilities for East 
End: Capital Program 

A representative of the Conference on Indoor Sport and 
Recreational Facilities appeared before Council expressing the need 
for indoor sport and recreational facilities for the Hastinas East 
area and asking provision in the proposed Capital Program be made 
accordingly. The Conference represents the following organizations: 

Hastings Chamber of Commerce 

Hastings Community Centre 

Hastings Minor Hockey 

P.N.E. Minor Hockey Association 

Hastings Minor Lacross, 

Vancouver Skating Club 

Cassiar Ratepayers' Association 

Parents Auxilliary, Our Lady of Sorrow 

Senior Citizens Local #63, 

Templeton School 

A.R. Lord School 

Franklin School 

Hastings School 

Lord Nelson School, Templeton and Chief Maquinna P.T.A. 

A brief was filed in support of the position taken by the group. 

MOVED by Aid. Linnell, 

THAT the P.N.E. and the Conference group be requested to meet 
to discuss P.N.E. recreational facilities and provision of such 
future facilities as considered necessary, with a view to working 
out satisfactory recreational facilities to serve the East End area, 

FURTHER THAT copy of this resolution be furnished to the Social 
Development Committee. 

- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (Conf d. ) 


E . Fire Department: Manning Requirements 

The Board of Administration under date of January 23, 1970, 
submitted a report from the Fire Chief on manning requirements, with 
particular reference to a decision of a Mediation Commission 
respecting holidays. Details are set out in the report showing the 
effect of the mediation award. It is also stated that there has 
been a manpower deficiency over the last two years due to vacation 
entitlement and increased absences due to sickness. The Fire Chief 
and Administrative Analyst submit the following recommendations 
which the Board recommends be adopted: 

"I recommend that an additional five (5) firefighter 
positions be established in the Fire Department and that 
authority be granted to hire them immediately after 
adoption of this report. 

It is further recommended that approval be given for the 
additional expenditures estimated at $2,750.00 per month, 
to provide wages and fringe benefits for the five 
additional firefighters prior to the approval of the 
estimates of expenditures in 1970." 


MOVED by Aid. Bird, 

THAT the foregoing recommendations be approved. 


- CARRIED 


F. Salary and Classification Review: 
Certain Park Board Positions 


The Board of Administration under date of January 23, 1970, 
submitted a report of the Director of Personnel Services as a 
result of salary and classification review of several positions in 
the Horticultural Maintenance Division of the Park Board. The 
following is extracted therefrom: 

"The estimated annual recurring cost which includes annual 
savings, calculated on the top step, and 1969 second half 
rates, including fringe benefits of 25% for this combined 
proposal will be $3,310. 

The Comptroller of Accounts reports that the additional costs 
for 1969, estimated at $2,030 will be provided for an included 
in the 1970 Departmental budget. 

The Secretary of the Vancouver Civic Employees' Union requested 
that a posting procedure be established for all positions re- 
classified to the rank of Pay Group 5 ($3,155 per hour, 1969 
second half rates) or higher and that this procedure be 
implemented upon City Council's adoption of this report. This 
was agreed to by the Superintendent of Parks, the Director of 
Personnel Services and the Secretary of the Vancouver Civic 
Employees' Union. 

This report has been discussed with the Superintendent of Parks 
and the Secretary of the Vancouver Civic Employees' Union, both 
of whom concur herein. 


Cont'd. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (Cont'd.) 

Salary and Classification Review: 
Certain Park Board Positions (Cont'd.) 


SUMMARY 


Incumbent 

Present 

Classification 

Proposed 
Classification 

Effective 
Date 

n 

LJ . 

t V \J A- ±. CI A- -i- 

Tradesman II 
(Gardener) 
$3.85 per hour 

Trades Foreman I 
Pay Grade 24 
$736-806 

July 

1, 1969 

N 

IN . 

F. 
A. 

Rf^n 1" 1" 

Bressler 
Mathot 

Tradesman II 
(Gardener) 
$3.85 per hour 

Sub-Foreman 
(Trades) 

$4,015 per hour 

July 

1, 1969 

A . 
E. 
R. 

Cook 

Rodway 

Wilson 

Tradesman II 
(Gardener) | 
$3.85 per hour 

No Change 



A 

Scott 

Tradesman II 
(Gardener) 
$3.85 per hour 

Playing Field 
Attendant 
$3,515 per hour 

When 

vacated 

W 

Cramnton 

Tradesman I 
(Gardener) 
$3.51 per hour 

Tradesman II 
(Gardener) 
$3.85 per hour 

July 

,1, 1969 

C 

o • 


Tradesman I 
(Gardener) 
$3.51 per hour 

Tradesman II 
(Greenhouseman) 
$3.85 per hour 

July 

1, 1969 

19 

Positions 

Tradesman I 
(Gardener) 
$3.51 per hour 

No Change 



W. 

Fasse 

Tradesman I 
(Gardener) 
$3.51 per hour 

No Change 



W. 

Bryan 

Tradesman I 
(Gardener) 
$3.51 per hour 

Park 

Attendant II 
$3,155 per hour 

When 

vacated 

P. 
J. 

Kimoto 
Sikora 

Labourer I 
$3.02 per hour 

Tradesman I 
(Gardener) 

When 

adopted 


$3.51 per hour 
While performing 
Tradesman I duties 


Your Board 

RECOMMENDS that (1) the foregoing recommendations of the 

Director of Personnel Services be adopted; 

(2) the necessary funds for 1969, estimated 
at $2,030 be provided by an adjustment of 
the 19 70 departmental appropriation during 
budget review; 

(3) the revised class specifications No. 1013, 
Trades Foreman I and No. 1002, Sub-Foreman 
(Trades) be adopted." 

MOVED by Aid. Rankin, 

THAT the foregoing recommendations of the Board of Administration 
be approved . 

- CARRIED 
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G . X-Kalay Foundation Society 

The Board of Administration under date of January 23, 19 70, 
submitted the following report :- 

"During the Council meeting of January 13, 1970, Alderman 
Sweeney advised that it had come to his attention that 
some forty persons were at the above address and requested 
that an investigation be made into the matter. 

The Director of Inspections reports as follows thereon: 

'Inspections have been carried out at the above 
address which indicate that the occupancy of the 
building has been maintained, up to this time, within 
the approved maximum number of nineteen. An inspection 
carried out January 23, 1970, showed that there were 
twenty-six beds and one cot present and that fifteen 
adults and five children stayed overnight. The Medical 
Health Officer has ordered the removal of the additional 
beds and has reported the presence of the children to 
the Chief Inspector of Community Care Facilities. 

It is also noted that visitors to the premises during 

the afternoon and early evening hours may give the 

impression of a larger number of persons being resident 
than is actually the case.' 

Unless instructed otherwise a Development Permit will be issued 
with conditions established by Council per the attached 
resolution . " 


MOVED by Aid. Bird, 

THAT the foregoing report be received for information. 

- CARRIED 


H. Report of Standing Committee on 
Planning and Development dated 
January 15 , 1970 

MOVED by Aid. Bird, 

THAT, in respect of the report of the Standing Committee on 
Planning and Development, dated January 15, 1970, Clause 1 be adopted 
and Clause 2 be received for information. 

- CARRIED 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Linnell, 

THAT the Committee of the Whole rise and report. 


- CARRIED 


MOVED by Aid. Linnell, 
SECONDED by Aid. Adams, 

THAT the report of the Committee of the Whole be adopted. 


- CARRIED 
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BY-LAW S 

1. BY-LAW TO AMEND BY-LAW NO. 4157 
BEING THE WATER WORKS BY-LAW 

MOVED by Aid. Adams, 
SECONDED by Aid. Calder, 

THAT leave be given to introduce a By-law to amend By-law 
No. 4157, being the Water Works By-law, and the By-law be read a 
first time. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Calder, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Calder, 

THAT Council do resolve itself into Committee of the Whole, tc 
consider and report on the By-law, His Worship the Mayor in the 
Chair. 

- CARRIED 

MOVED by Aid. Adams, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Adams, 
SECONDED by Aid. Calder, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Calder, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal. 

- CARRIED 


(The By-law received three readings) 


MOTIONS 

1. Closing and Stopping Up: Portion of 

S/S 29th Avenue, East of Sidney Street 

MOVED by Aid. Rankin, 
SECONDED by Aid. Adams, 

THAT WHEREAS the City of Vancouver is the owner of all the 
streets and lanes lying within the limits of the City of Vancouver; 
and 

WHEREAS the North 7 feet of each of Lots 122 and 122A, of part 
of Block "A" of Lots 5, 6 and 7 and part of 3 and 4, Block 2, 
District Lot 393, Group 1, New Westminster District, Plan 2707, was 
established for highway under D.F. 36702; and 


Cont'd. 
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MOTIONS (Cont'd. ) 

Closing and Stopping Up: Portion of 
S/S 29th Avenue, East of Sidney Street (Cont'd. ) 

WHEREAS the said North 7 feet is no longer required for 
highway purposes ; 

THEREFORE BE IT RESOLVED that the North 7 feet of each of 
Lots 122 and 122A, of part of Block "A" of Lots 5, 6 and 7 and 
part of 3 and 4, Block 2, District Lot 393, Group 1, New Westminster 
District, Plan 2707, be closed, stopped up and subdivided with the 
remainder of said Lots 122 and 122A. 

- CARRIED 

2. Closing Streets and Lanes: South East Sector 
between 52nd and 54th Avenues from Arlington 
Street to Boundary Road 

MOVED by Aid. Rankin, 
SECONDED by Aid. Adams, 

THAT WHEREAS the City of Vancouver is the owner of all the 
streets and lanes lying within the limits of the City of Vancouver; 
and 

WHEREAS all the streets and lanes within the South h of the 
South East h of District Lot 339, Group 1, New Westminster District, 
Plan 2275, were dedicated by the deposit of plan 599 and plan 2275; 

NOW THEREFORE BE IT RESOLVED that all the street dedicated by 
the deposit of plan 599 and all the streets and lanes dedicated by 
the deposit of plan 2275 in the South h of the South East h of 
District Lot 339, Group 1, New Westminster District, the same as 
shown outlined green and red respectively on a plan prepared by 
A. Burhoe, B.C.L.S., dated the 28th day of November, 1969, and 
marginally numbered LE 3388, a print of which is hereto annexed, 
be closed, stopped up and title taken thereto and consolidated with 
adjacent City owned lands. 

- CARRIED 


3. Closing Streets and Lanes: South East 
Sector between 49th and 52nd Avenues 
from Arlington Street to Boundary Road 

MOVED by Aid. Rankin, 
SECONDED by Aid. Adams, 

THAT WHEREAS the City of Vancouver is the owner of all the 
streets and lanes lying within the limits of the City of Vancouver; 
and 

WHEREAS all the streets and lanes within the North h of the 
South East h of District Lot 339, Group 1, New Westminster District, 
Plan 1782, were dedicated by the deposit of said Plan 1782; 

NOW THEREFORE BE IT RESOLVED that all the streets and lanes 
dedicated by the deposit of Plan 1782 in the North H of South EJast 
h, District Lot 339, Group 1, New Westminster District, save arid 
except the following portions outlined green on plan prepared by 
A. Burhoe, B.C.L.S., dated November 27, 1969, and marginally 
numbered LE 3387. 


. . . . Cont'd. 
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MOTIONS (Cont'd. ) 

Closing Streets and Lanes: South East 

Sector between 49th and 52nd Avenues 

from Arlington Street to Boundary Road (Cont'd. ) 

(1) 49th Avenue being the most northerly street dedicated by 
Plan 1782, extending from the easterly limit of District 
Lot 339 to the production northerly of a line drawn 
parallel to and 33 feet perpendicularly distant westerly 
from the westerly limit of Block 2, said part of District 
Lot 339. 

(2) The east 33 feet of road lying west of said Block 2 north 
of the westerly production of the southerly limit of Lot 
29, said Block 2. 

(3) The lane in Block 2 north of the easterly production of 
said Lot 29, said Block 2. 

(4) The west 33 feet of road lying east of said Block 2 north 
of the production easterly of the southerly limit of Lot 
20, said Block 2. 

The same be closed, stopped up, title taken thereto and 
consolidated with the adjacent City owned lands. The 
said closed roads and lanes are shown outlined red on 
plan prepared by A. Burhoe , B.C.L.S., dated November 27, 
1969, and marginally numbered LE 3387. 

- CARRIED 


4. Capital Program: 

Inclusion of $5,000,000 for Housing 

At the last Council meeting. Alderman Rankin and Alderman 
Linnell submitted a motion respecting inclusion of $5,000,000 
for housing in the proposed Capital Program. 

However, in view of a motion proposed by Alderman Bird, 
Alderman Rankin agreed not to proceed further with his motion. 
The motions, therefore, as dealt with by Council are as follows: 

MOVED by Aid. Bird, 
SECONDED by Aid. Wilson, 

THAT the sum of $1,000,000 be included in the Five Year Plan 
for senior citizens and low rental housing, these monies to be used 
on the basis of a revolving fund for the provision of land and/or 
housing. 

- CARRIED 


MOVED by Aid. Phillips, in Amendment 
SECONDED by Aid. Calder, 

THAT the amount of $1,000,000 in the motion of Alderman Bird 
be struck and the amount of $2,000,000 be inserted in lieu thereof. 

- LOST 


MOVED by Aid. Rankin, in Amendment to the Amendment 
SECONDED by Aid. Linnell, 

THAT the amount of $2,000,000 be struck and the amount of 
$5,000 ,000 be inserted in lieu thereof. _ Tp,cm 


(The foregoing decisions were determined after all motions 
were put in the order shown on Page 17.) 


Cont'd. 


Regular Council, January 27, 1970 17 593 

M OTIONS (Cont'd. ) 

Capital Program: 

Inclusion of 55,000,000 for Housing (Cont'd. ) 

Recorded votes were requested on the foregoing. The record 
therefore is as follows: 

Amendment to the Amendment 


FOR THE MOTION 


AGAINST THE MOTION 


Alderman Hardwick 
Alderman Rankin 
Alderman Linnell 


Alderman Phillips 
Alderman Calder 
Alderman Sweeney 
Alderman Bird 
Alderman Wilson 
His Worship the Mayor 
Alderman Adams 


Amendment 

FOR THE MOTION 

Alderman Phillips 
Alderman Calder 
Alderman Hardwick 
Alderman Rankin 
Alderman Linnell 

(Tie vote, therefore de 

Main Motion 

FOR THE MOTION 

His Worship the Mayor 
Alderman Hardwick 
Alderman Rankin 
Alderman Linnell 
Alderman Adams 
Alderman Phillips 
Alderman Calder 
Alderman Bird 
Alderman Wilson 


AGAINST THE MOTION 

Alderman Wilson 
Alderman Sweeney 
Alderman Bird 
His Worship the Mayor 
Alderman Adams 

lared - LOST) 


AGAINST THE MOTION 
Alderman Sweeney 


During consideration of the foregoing item, the Council 
observed a short recess followed by an 'In Camera' meeting. 


5. Establishment of Division of Housing 
and Civic Property Development 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Phillips, 

THAT WHEREAS Civic initiatives in housing, renewal, and 
subdivision are increasing in number, and 

WHEREAS planning, properties and insurance, building and 
other departments are seen to be involved in Civic development, 
and 

WHEREAS public should have clearly identified place to 
address inquiries, and Council should have a designated official 
to speak on such matters ; 

BE IT RESOLVED THAT in the process of reorganization of the 
Planning Department, the Director consider the establishment of a 
Division of Housing and Civic Property Development. 

(Notice) 

Notice was called and recognized by the Chair. 
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NOTICE OF MOTION 


Alderman Hardwick and Alderman Calder submitted the following 
Notice of Motion: 

1 . Union-Prior Couplet: Review 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Calder, 

THAT WHEREAS protests have been received from east side 
residents on use of Union/Prior couplet; 

AND WHEREAS Council's expressed policy is for a freeway 
route along the Great Northern cut; not along Venables Street; 

AND WHEREAS Georgia Viaduct traffic should be directed 
toward the eventual east-west routing; 

AND WHEREAS the Malkin Street alignment was rejected 
because of the recommended provision of a viaduct over the 
railway ; 

BE IT RESOLVED THAT this route be reviewed substituting for 
the viaduct as an interim measure, a grade crossing similar to 
the one proposed for Union/Prior couplet. 


The foregoing are Minutes of the Regular Council Meeting dated 
January 27, 1970. and the reports referred to are those on 
Page(s) , S9s:-.(oi\ .... 


(Notice) 


The Council adjourned at approximately 5:15 p.m. 


* * * * * 
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BOARD OF ADMINISTRATION .... (WORKS) 1 


JANUARY 23RD, 1970 


The following is a report of the Board of Administration: 


WORKS & UTILITY MATTERS 


CITY ENGINEER'S REPORT 
(Dated January -S3rd> 1970) 


1. Encroachment of Building on Lot 7, Block 7, D.L.200A, S/S First Avenue 
East of Quebec Street 

"The building situated on Lot 7, Block 7, D.L. 200A, has been there 
for many years. A recent survey has shovm that the building encroaches upon 
First Avenue a maximum of 11-5/8 inches. The owner of the property, 
Standard Oil Company of B.C., requests the encroachment be validated. 

I RECOMMEND the encroachment from the building situated on Lot 7, 
Block 7, D.L. 200A, be validated in accordance with the Encroachment By-law. 
The rental i& to be $15.00 per annum in accordance with the recommendation 
of the Supervisor of Property & Insurance." 

Your Board RECOMMENDS that the foregoing be approved. 

2. Encroachment - Lot 45 (except that portion now Kingsway) , Block 7, 
District Lots 36 and U^ - Lane North of Kingsway East of Tyne Street 

"The owner of Lot U5 is prepared to dedicate the north 10 feet of his 
property for lane purposes. Such dedication will make the one-storey concrete 
building encroach upon the new lane. The encroachment is triangular in shape, 
going from feet to 0.97 feet, being a total of 6.2 square feet, the same as 
shown outlined red on plan marginally numbered LF 4-906. 

I RECOMMEND that the dedication of the 10 foot lane be accepted and 
the encroachment be validated for tne life of the building, in accordance with 
the Encroachment By-law, at no cost to the owner." 

Your Board RECOMMENDS that the foregoing be approved. 
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3. Closing Streets & Lanes for Georgia Viaduct Replacement 

"The construction of the Georgia Street Viaduct will require the closing 
of a portion of Prior Street west of Main Street, the lane west of Main Street 
from Prior Street to Union Street, the lane east of Main Street from Union Str^jet 
to Prior Street , the lane north of Prior Street from the lane east of 
Main Street to Gore Avenue, and the lane north of Prior Street from lane west of 
Main to High watermark. 

The same as shown outlined red on plan marginally numbered LE 3AA3. 
The physical closing of these portsion of highway to vehiculartraff ic will 
vary as construction proceeds. 

I flECOMMEND that the portions of highway outlined red on Plan marginally 
niunbered LE.3443 be closed ana stopped up as required and that the City Engineer 
be empowered to make the physical closing of the highway by the placing of 
barricades as deemed necessary." 



Your Board RECOMMENDS that the foregoing be approved. 


4. Tenders for Construction of Sewers in Urban Renewal Area A-5 

of Pro.lect 2 

"Sealed tenders for this project were opened on December 29th, 1969 and 
the following bids were received: 

TENDER SECTION A SECTION B 

City Engineer $ 134,835.00 $ 59,916.00 

United Contractors Ltd. 168,739.58 139,230.69 

H.B. Contracting Ltd. 180,232.70 NO BID 

Cattermole-Trethewey Contractors Ltd. 213,314.. 00 206,049.00 

The tender call was in two parts. Section A is for shareable work in the 
Urban Renewal Area and Section B is for non-shareable work. Under Urban Renewal the 
estimated total cost of Section A agreed to be shared 505C by the Federal 
Government, 25% by the Provincial Government and 255^ by the City is $113,400. 

Tenderers were at liberty to tender on both Section A and Section B, or 
either Section. 

For both Sections A and B, the City Engineer's bid estimates are the 
lowest. Therefore, the proposal is that the City Engineering Department perform 
both sections of the work. 

I2-I/25C siircharge for engineering has to be added to all bids. Therefore, 
the City Engineer's bid estimates becomes: 

Section A $ 151,700 

Section B 67.400 
TOTAL A & B $ 219.100 

On December Ibth, I969, Council approved the estimated increase in the cost 
of municipal services shareable by the Senior Governments in Area A-5. At the same 
time Council approved a formal request to the Senior Governments for eunendment to 
agreements to provide for the overall increase in the cost of worlc in Area A-5, and 
the local office of C.M.H.C. has processed tue application on to Ottawa and formal 
approval is expected shortly. 

A contract for street paving in Urban Renewal Area A-5 was awarded in 
1969, but the Contractor has been restricted to streets where no sewer construction 
is required. It is therefore important that sewers in this area be completed as 
soon as possible to allow completion of the paving contract. 


J.AM ^7 1970 

Board of Administration, January 23, 1970 

For this reason it is recommended that Council approve "^ihe 
construction of sewers in Area A-5 by the City Engineering Depajrtment in 
sinticipation of formal Senior Government approval of the increase in cost. 
In order to proceed, an additional $22,050 must be appropriated prior to 
approval of the 1970 Sewers Capital Budget, as indicated below: 

Existing Agreement Senior Government 
contributions towards cost of sewers 

in A-5 (75^ of $113,^00) $ 85,050 

Available funds in I968-69 Capital Budget 112.000 

Total available funds $ 197.050 

Additional funds to be appropriated (interim 

financing) = $219,100 - $197,050 = $ 22.050 

These $22,05u additionalfunda will not be required after the 
anticipated Senior Government approval of the increase in cost for works in 
Area A-5, but should be appropriated until such approval is formalized and 
agreements amended. 

I RECOMMEND that the sewers in U|rban Renewal Area A-5 of Project 2 in 
Section A and Section B be constructed by the City Engineering Department, the 
low tender in each case, and that additional interim financing of $22,050 be 
provided in the 1970 Sewers Capital Budget." 


Your Board RECOMMENDS that the foregoing bs approved. 
RECOMMENDATION 

5. Routing No. 1 Beach Avenue Bus Service 
From Seymour Street To Homer Street 

The City Engineer reports as follows: 

"This service was inauguarated in May, 1969. The Transit 
Authority by letter dated September 26, 1969, have requested a 
modification of the downtown looping portion of this service. The 
Beach Avenue service is presently routed through the downtown area 
on Burrard, Dunsmuir, Seymour, Hastings and back to Burrard. The 
request is to substitute Homer Street for Seymour Street in this 
downtown loop with a stop on the east side of Homer Street north of 
Dunsmuir Street and a two-bus recovery point on Homer Street north 
of Pender Street. The purpose of the requested alteration is to 
improve patronage on the Beach Avenue service by providing a greater 
penetration into the downtown area. 

The Beach Avenue route presently has two recovery points: 
one on Davie Street at Bidwell, and one for rush hour use on Hornby 
at Pacific. The two-bus recovery point on Homer at Pender is now 
requested as a replacement for the two existing recovery points, on 
the basis that this would minimize variations from the schedule. 
In the past, the City has adopted a policy of providing for bus 
recovery points at the outer ends of all bus routes where curb 
space is more readily available, and this arrangement works sat- 
isfactorily. There do not appear to be unusual circumstances in this 
case which would warrant departure from this policy. 

This point has been discussed with Transit Officials, and it has 
been agreed that the existing recovery points would suffice, with a 
normal bus zone being installed on Homer at Pender Streets. 
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Item No. 5 cont'd 

There are no significant difficulties with the proposed route 
change from a traffic standpoint, and accordingly it is RECOMMENiDED 
that the B.C. Hydro & Power Authority be permitted to extend the 
routing of the Beach Avenue Bus Service by way of Dunsmuir Street, 
Homer Street and Hastings Street and that bus stops be established 
on the east side of Homer Street north of Pender and Dunsmuir Streets." 

Your Board 

RECOMMENDS the foregoing report of the City Engineer be adopted. 
INFORMATION 

6 . Block 42 Construction 

The City Engineer reports as follows: 

"A letter dated December 23, 1969, from Mr. P.B. Coombs, President, 
Downtown Business Association, requests that Council give careful 
consideration to traffic arrangements during the period when Block 42 
is constructed as a result of the experience, to date, with Block 52. 
He states that, for example, it is vital that there be public use of 
Howe Street during construction of Block 42. 

On November 26, 1969, City Officials met with Messrs. E.M. Ballon, 
Store Manager, Hudson Bay Company, L.H. Thorlaksson, Manager, Downtown 
Business Association, and Mr. K. Bream, General Manager, Pacific Centre, 
to discuss this same matter and concern by the Downtown Business Assoc- 
iation. During the meeting the following points were made: 

(1) The use of Howe Street during construction of the 
underground portion of Howe Street was not possible. 
The Developers were making every effort to minimize 
the period of the Howe Street closure. 

(2) In the planning of construction for Block 42, D.B.A. 
requested that they be given opportunity at this 
planning stage to be involved in the traffic 
arrangements with consideration being given to decking 
over the street or bridging over top of the roadway. 

It was agreed that City and Developer were both anxious to 
cooperate on this matter and would attend any meeting convened by 
the D.B.A. to discuss the situation. 

Since construction of Block 42 is a few years away, it was 
agreed that this matter would be put outstanding for six months, at 
which time the situation would be reviewed." 

Your Board submits the matter to Council for Information. 


* * * ie * 
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BUILDING AND PLANNING MATTERS 

RECOMMENDATIONS 

1. Alterations to Gasoline Service Station 
1610 Robson Street 


The Director of Planning reports as follows: 

"Imperial Oil Limited has filed a Development Permit Appli- 
cation#50456 to carry out alterations to the existing gasoline; 
service station located at the south-west corner of Robson 
and Cardero Streets. 

It is proposed to modernize the appearance of the existing 
building including the installation of a new fascia. 

The site is located in a C-3 Commercial District and the 
Gasoline Service Station Location Policy as adopted by City 
Council on October 1st, 1968, permits consideration of 
alterations to the existing gasoline service station at this 
location. 

The Technical Planning Board and the Town Planning Commission 
recommend that Development Permit Application #50456 be 
approved in accordance with the submitted application, such 
plans and information forming part thereof, thereby permitting 
alterations to the existing gasoline service station located 
on this site, subject to the following conditions: 

(a) Prior to the issuance of the development permit, revised 
drawings are to be submitted or the submitted drawings 
amended to the satisfaction of the Director of Planning 
indicating the heights of all plants when planted in the 
landscaped areas. t 

(b) The development is to be carried out and maintained in 
accordance with the approved drawings and Section 11 (10) 
of the Zoning and Development By-law. 

(c) All landscaping and treatment of the open portions of the 
site are to be provided within 6 months from the date of 
any use or occupancy of the proposed development and there- 
after permanently maintained. 

(d) All surfacing, curbing and screening are to be provided in 
accordance with the approved drawings within 60 days from 
the date of completion of the proposed development and 
thereafter to be maintained at all times." 

Your Board RECOMMENDS that Development Permit Application #50456 be 
approved in accordance with the recommendation of the Technical 
Planning Board and the Town Planning Commission. 

2. Alterations to Gasoline Service Station 
1004 Denman Street 


The Director of Planning reports as follows: 

"Imperial Oil Limited has filed a Development Permit Appli- 
cation #50455 to carry out alterations to the existing gasoline 
service station located at the south-east corner of Denman and 
Nelson Streets. 

It is proposed to modernize the appearance of the existing 
building including the installation of a new projecting fascia 
to the building. 


cont 'd , 
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Clause #2 Continued : 

The site is located in a C-3 Commercial District and the 
Gasoline Service Station Location Policy as adopted by City 
Council on October 1st, 1968, permits consideration of 
alterations to the existing gasoline service station at this 
location . 

The Technical Planning Board and the Town Planning Coinmission 
recommend that Development Permit Application #50455 be 
approved in accordance with the submitted application, such 
plans and information forming part thereof, thereby permitting 
alterations to the existing gasoline service station located 
on this site, subject to the following conditions: 

(a) Prior to the issuance of the development permit, revised 
drawings are to be submitted or the submitted drawings 
amended indicating clearly to the satisfaction of the 
Director of Planning the heights of all the plants when 
planted in the landscaped areas. 

(b) The development is to be carried out and maintained in 
accordance with the approved drawings and Section 11 (10) 
of the Zoning and Development By-law, 

(c) All landscaping and treatment of the open portions of the 
site are to be provided within 6 months from the date of 
any use or occupancy of the proposed development and 
thereafter permanently maintained. 

(d) All screening, surfacing and curbing as indicated on the 
approved drawings are to be provided within 60 days from 
the date of completion of the proposed development and 
thereafter to be maintained at all times." 

Your Board RECOMMENDS that Development Permit Application #50455 
be approved in accordance with the recommendation of the Technical 
Planning Board and the Town Planning Commission. 

3. Development Permit No. 48152 
First Phase: Project 200 

The following report has been received from the Corporation Counsel: 

"Under the provisions of the development permit dated 
September 2nd, 1969 granted in respect to the First Phase, 
Project 200, certain agreements were required to be completed 
to the reasonable satisfaction of the Corporation Counsel 
within forty-five days following the date of the development 
permit as set out in a letter dated August 8th, 1969 submitted 
by the Company to the Planning Department. The agreements to 
which the letter refers are with respect to the following 
matters : 

(a) to provide for the continuous public pedestrian access 
at Plaza level to the northern boundary of the Plaza, 
also provision for ultimate extension of public 
pedestrian access both east and west as shown in the 
plans submitted. (Item 3a of City Council's 
Resolution of December 5, 1968.) 


cont 'd . 
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Clause #3 Continued : 

(b) in respect to developments over any portion of City 
Streets, i.e. pedestrian walkways, etc. (Item 3b of 
City Council's Resolution of December 5, 1968). 

(c) Project 200 Investments Ltd. as developers will permit 
and contribute 50% of the cost of connecting a pedestrian 
walkway on the Plaza to any other similar facility that 
may be provided immediately to the west of this 
development. Such 50% of the cost shall be limited 

to 50% of the 80 ft. width of possible future Howe 
Street extension. Further, that Project 200 
Investments Ltd. undertake to connect the pedestrian 
walkway on the Plaza to a similar facility as and when 
any development takes place immediately to the east of 
the developmemt. (City Council's Resolution of 
August 19th, 1969.) 

Owing to the complexity of these documents, it was not possible 
to complete the drafting within the period of forty-five days 
and, at the request of the Corporation Counsel, the City 
Council did on October 28th, 1969 extend the time for 
completion of this work for a further period of three months. 
The extended period expired on January 17th, 1970. 

By letter to the City Clerk from Project 200, dated January 15th, 
1970, copy of which is circulated, a request has been made for 
a further extension of three months since the agreements 
have not yet been completed. It is my opinion that it was 
not possible to complete these very complex documents within 
the time allowed, and while it is anticipated the documents 
will be completed shortly it is considered advisable to allow 
the request for the extension to April 17th, 1970. I 
recommend that the extension be granted." 

Your Board RECOMMENDS that the foregoing recommendation of the 
Corporation Counsel be approved. 
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FINANCE MATTERS 

RECOMMENDATION 

1 . Museums Association Gift Shop Extension 

The Director of Museums reports as follows: 

"The Gift Shop in the Centennial Museum and H.R. MacMillan 
Planetarium is operated by the Vancouver Museums Association 
as a fund-raising venture. The revenue raised in 1969 was 
in excess of $15,000. As a result of the first year's 
operation, it is quite apparent that the revenue could be 
increased for the year if the Gift Shop were extended and the 
selling area modified. Plans have been prepared and reviewed 
by the Gift Shop Committee and their retailing advisors who 
feel that, conservatively, sales could be increased by 50% 
as a result of the changes. The cost of these changes 
including consultant's fees is estimated at $12,000. The 
Museums Association is prepared to pay for this work, but 
would like to spread the cost over a five-year period so that 
most of their revenue is still available for the improvement 
of the Museum. The City cannot make a loan to the Museums 
Association, but could finance the cost of the changes to the 
Gift Shop and charge this cost to the Association as rental 
for a five-year period. 

Accordingly I recommend that Council authorize the expenditure 
of approximately $12,000 for the extension of the Gift Shop, 
subject to the approval of plans and specifications by the 
Director of Museums, and the City Building Inspector, and that 
the principal be charged back to the Vancouver Museums 
Association as rental spread over a five-year period. 

This proposal has been endorsed by the Greater Vancouver Civic 
Museum and Planetarium Board." 

The Director of Finance recommends, and your Board concurs, that 
the foregoing recommendations of the Director of Museums be adopted, 
subject to the annual rental being set at an amount that will 
amortize the cost and interest at 9% per annum in 5 equal annual 
instalments, the first of which is to become due one year after 
the extension is occupied, and subject to the Association signing 
an agreement to this effect satisfactory to the Corporation Counsel. 

CONSIDERATION 

2. Request for Civic Dinner: 
duMaurier International Race Committee 

City Council, on December 9, 1969, gave consideration to 
a Board of Administration report on a request received from the 
Chairman of the duMaurier International Race Committee that the 
City of Vancouver entertain the athletes involved in the 1970 
World Cup Ski Race at a Civic Dinner at an estimated cost of 
$2, 500.00. 

Council, when dealing with this matter, passed the 
following Resolution: 

'THAT the request of the duMaurier International Race 
Committee be tabled for consideration by the Council 
in 1970 ' . 

The ski races are to be held in Vancouver on February 27th 
and 28th and March 1st, and the organization has written again 
proposing a Civic Dinner on February 25th. 
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Clause rr2 continued : 

Your Board submits the foregoing for the consideration ol 
Council at this time in view of date of the event. 

(Copies of the communication dated January 13, 1970, from 
duMaurier International, together with Board of Administration 
report dated December 5, 1969, are circulated for the 
information of Council.) 

3. Grants in Lieu of General, 
School and Hospital Taxes 

The Director of Finance has reported to your Board as follows: 

"Requests for grants in lieu of taxes have been received from 
the following organizations. 

The Assessment Commissioner has certified that the properties 
will be shown as exempt on the 1970 Assessment Roll in 
accordance with Charter provisions and the Corporation Counsel 
has confirmed that the organizations qualify for this 
exemption under Section 396(c), 

These requests for grants in lieu of 1968 and 1969 taxes, 
for the period from proof of occupancy or date of first 
building inspection to the date that the properties become 
exempt, are subject to Council approval or disapproval. 

The requests are presented to Council in three sections. 

A . Religious and Charitable Organizations 

(i) Immaculate Heart of Mary Church $2,508.98 
3105 East 1st Ave. Lots 22-26/72/Sec . 30 
Church 

First building inspection Aug. 15,1968 
Occupied from April 1969 
Grant to cover period from Aug. 15,1968 
to December 31, 1969. 

(ii) The Salvation Army $ 93.17 

245 East 12th Av. Lot 13/115/301 
Parking Lot 

Occupied from October 21, 1969 

Grant to cover period from October 21, 

1969 to December 31, 1969. 

B . Hospitals 

(i) Vancouver General Hospital 

685 West 12th Ave. Lot 19/399/626 $ 422.12 

Home Dialysis Training Unit for 
Chronic Renal Disease 

First building inspection Feb. 14,1969 
Occupied May 30, 1969 

Grant to cover period from Feb. 14,1969 
to December 31, 1969 

C . Senior Citizens Housing 

(i) British Columbia Housing Foundation 
1630 Barclay St. Lot 3/58/185 
Private Senior Citizens Housing 
First building inspection Feb. 17,1969 
Occupied December 10, 1969 
Grant to cover period from Feb. 17, 
1969 to December 31, 1969. 
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Clause #3 Continued : 

As the grants in lieu of taxes are subject to Council approval 
or disapproval the above requests for grants in lieu of taxes, 
amounting to $4,035.84 in total, are submitted for Council 
consideration," 

Your Board submits the foregoing report of the Director of Finance 
for Council consideration. 


4 , West End Community Centre 

The Director of Finance and the Corporation Counsel report as 
follows : 

"On November 6th, 1968, the Board of Administration reported to 
Council with respect to the development of a community centre 
in the West End. A portion of that report reads as follows: 

'LOCAL IMPROVEMENT BY-LAW 

The Director of Finance advises that local improvement 
by-laws require financing details to be set out in the 
by-law and this has not so far created difficulties as 
the projects have heretofore been definite and the bonds 
have either been sold to sinking fund or on a stable and 
predictable market. There are no moneys in the sinking 
fund to finance an issue of $2,000,000 and the financing 
will have to be done in an unreceptive and unpredictable 
market. The present market requires a 7-3/4% interest rate 
for a 20 year issue repayable on the sinking fund method 
and the Charter requires 4% as the sinking fund rate. It 
is proposed that the date of issue of the debentures named 
in the by-law shall be July 1, 1970 and the first year of 
the local improvement levy shall be 1971. These details 
must be stated in the by-law and the levy must be made 
whether or not the bonds have been sold, although the 
issue date of the bonds can be later than July 1, 1970. 
If the market is unreceptive to the issue or the terms in 
the by-law, the by-law cannot be amended or repealed without 
the consent of the Lieutenant Governor in Council, 

N.B. A charter amendment will be submitted to Council to 

permit the submission of a question under Section 245, 
instead of the by-law as now required, to a defined 
portion of the City, This will provide the authority 
to pass a by-law at the time of the bond sale to 
authorize borrowing on a basis the market will then 
accept. This procedure will not be possible until 
approval of the amendment at the 1969 session of the 
Legislature. ' 

Upon receipt of this report. Council, on November 12, 1968, 
passed the following resolution: 

'THAT the Corporation Counsel be instructed to 
prepare the necessary by-law and formal resolution 
for consideration of the Council at the next 
meeting, ' 

The result was that a local- improvement by-law was submitted 
to the property owners in the West End, and 576 voters cast 
votes in favour and 236 cast votes against the passing of 
the by-law. 
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Clause #4 Continued : 

The by-law approved by the ratepayers has an issue date of 
July 1st, 1970, an interest rate of 7-3/4%, and provides for 
borrowing in Canadian Funds, The Director of Finance is of 
the opinion that these details of the financing could well ^ 
prove to be completely unrealistic as far as appealing to the 
prospective investors at the time the bonds are offered in 
the market is concerned. He has therefore suggested that an 
application be made to the Legislature for legislation which 
would state that the two readings of the by-law and the 
approval of the ratepayers would be treated as an affirmative 
vote to a question under section 523B which has now been 
amended in accordance with the report quoted above. If such 
legislation is approved, the bonds could be patterned to the 
requirements of the market in which they were offered, thus 
making it more likely that the project could be financed." 

Your Board submits the foregoing report of the Director of Finance 
and the Corporation Counsel for the consideration of Council, 

INFORMATION 

5 . Vancouver Traffic and Safety Council 

The City Engineer reports as follows: 

"Council when approving a grant to the Vancouver Traffic and 
Safety Council in 1969 requested a report on the functions of 
this organization and the responsibility of the City to support 
these functions, 

I 

The objects of the Safety Council are to actively engage in 
educational projects designed to promote accident prevention, 
focus public attention on major accident problems and encourage 
public participation in remedial action, assist responsible 
officials and public departments concerned with all aspects of 
accident prevention and to collaborate with any person or 
agency, approved by the Safety Council in the field of 9.ccident 
prevention . 

The program followed by the Safety Council during 1969 included 
participation in the following activities: 

Truck Safety 

The Safety Council works in collaboration with the Association 
of Fleet Supervisors and Automotive Transport Association, 
organizing training courses such as Novice Truck Driver 
Courses, an Air Brake Course and Fleet Supervisor Training 
and Management courses. They also helped organize the Annual 
Truck Rodeo and the Northwest Fleet Supervisors Conference, 

Defensive Driving 

This program is run entirely by the Safety Council with class- 
room facilities provided by the School Board through the Night 
School system. Enrolment in this program during 1969 reached 
2033 and for the first time since its inception the gross 
revenue was in excess of expenses by $1350, It should also be 
noted the Council was instrumental in bringing this program 
to B.C. and with the Alberta Safety Council, to the rest of 
Canada . 


cont 'd . 
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Clause #5 Continued : 

High School Driver Training 

This program is administered through the Vancouver High 
Schools and specially trained teachers. There were 1016 
students enrolled in this course during 1969. As the 
students were only charged for direct costs there was a 
drain on the Council 's financial resources of $2650 for 
administration and extra literature. 

Traffic Education 

The efforts of the Council in this direction were coordinated 
with the activities of the Police Traffic Division's newly 
devised and highly effective selective enforcement program. 
In this connection there were a great number of bulletins 
produced and distributed, two of which are circulated. 

In addition to the foregoing, the Council during 1969 assisted 
in attaining uniform standards for driving school facilities 
and training standards, as well as setting standards for the 
testing of driving instructors. They also provided a sub- 
scription for the National Safety Council's magazine to all 
Vancouver Schools and programs on bicycle safety, home safety, 
baby sitting, etc., as requested by organized groups. They 
also took part in the 'Save a Life' program conducted by 
CKWX radio. 

If it were not for the comprehensive education and information 
program of the Traffic and Safety Council it is likely the 
number of costly accidents would increase and it would become 
necessary for the City to become involved in this facet of 
safety work. To indicate the credit given to the Council for 
its knowledge and participation in the area of traffic safety, 
a representative of the Council sits in an advisory capacity 
on the Official Traffic Commission." 

Your Board submits the matter to Council for Information. 
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BOARD OF ADMINISTRATION 
PERSONNEL MATTERS 
REGULAR REPORT JANUARY 16, 1970 

RECOMMENDATION 

1, Payment of Long Service Leave - 

Retired Members of Fire Department 

The Director of Personnel Services reports as follows: 

"Clause 10(l)(g) of the Va ncouver Firefighters Agreement 
for 1969-1970 reads: 

'After the completion of twenty-five (25) years 
service, twenty (20) additional working days will 
be granted as annual leave, to be taken before 
the completion of thirty (30) years of service, 
at the option of the member, and that a similar 
allowance be made at the completion of thirty 
(30) years service and each subsequent five year 
period thereafter,' 

A letter has been received from the Fire Chief requesting 
payment in lieu of time-off for long service leave for 
fifteen (l5) members of his department. Thirteen (l3) 
members left the department in 1969 and two (2) members 
are due to retire in early 1970, and there is not 
sufficient time remaining for the latter two (2) to be 
scheduled for all the long service leave. 

The remaining members of the department who have 
qualified for long service leave will have time-off 
scheduled in 1970. 

The additional cost to the City would be $17,775.65 for 
Salaries and $133.36 for Fringe Benefits. The Comptroller 
of Accounts advises that funds are available within the 
1969 Departmental Budget. 

Although the interpretation o f Clause 19(l)(g) is in 
dispute, and a statement of claim is being prepared by our 
Legal Department to be presented before the Courts, I 
recommend that the thirteen (l3) members who left in 1969 
and the two (2) members leaving in the early part of 1970 
be paid the long service leave due them in accordance with 
the Fire Chief's request." 

Your Board RECOMMENDS that the above recommendation of 
the Director of Personnel Services be adopted. 

4^ •» 4f * * * * 
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BOARD OF ADMINISTRATION 
PERSONNEL MATTERS 
SUPPLEMENTARY REPORT JANUARY 23, 1970 

RECOMMENDATIONS 

1. 1969 Vacation Carry-over - 

Mr. E.N.R. El 1 iott and Mr. T.R. Bland, 
Law Department. 

The Director of Personnel Services reports as follows; 

"a letter has been received from Mr. R. K. Baker, Corporation 
Counsel, advising that due to the heavy work load in his 
Department during the past year, particularly with respect 
to Block i|2, the Georgia Viaduct and related matters, and 
Project 200, it was not possible for all the solicitors 'to 
take advantage of their 1969 vacation entitlement. 

Mr. Elliott has a total of ll;^- days vacation remaining and 
Mr. Bland a total of 17. Both may defer 5 days in accordance 
with Regulation 275, and it is requested that permission be 
given for the balance of 6;^ days for Mr. Elliott and 12 days 
for Mr. Bland to be taken in 1970. 

It is therefore recommended that approval be given to Mr. 
Elliott to defer his 6^ days 1969 vacation entitlement until 
1970 and Mr. Bland to defer his 12 days 1969 vacation entitle- 
ment unti 1 1970. " 

Your Board RECOMMENDS that the foregoing recommendation of 
the Director of Personnel Services be adopted. 


2. 1969 Vacation Carry-over - 
Mr. A. L. Gracie, 
Engineering Department. 

The Acting Director of Personnel Services reports as follows 

"a letter has been received from the City Engineer requesting 
deferment of two remaining days vacation of Mr. A.L. Gracie 
until 1970. Illness of himself, followed by illness of 
other staff members, prevented Mr. A.L. Gracie of the Sewers 
Operations Branch from completing his 1969 vacation entitle- 
ment ( two days ) . 

The Acting Director of Personnel Services recommends approval 
of this reques t . " 

Your Board RECOMMENDS that the foregoing recommendation of 
the Acting Director of Personnel Services be adopted. 
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3. 1969 Vacation Carry-over - 
Mr. E.M. Benedict/ 
Senior Fire Alarm Operator. 

The Acting Director of Personnel Services reports as 

foil ows : 

"a letter has been received from the Deputy City Engineer, 
Mr. G. Lawson, requesting that Mr. E.M. Benedict's vacation 
entitlement of 1969 of ij.2 calendar days be deferred until 
1970. Mr. Benedict has been absent due to illness since 
May 1969 and as a result was unable to take his annual 
va ca t i on . 

It is therefore recommended that Mr. Benedict be allowed to 
defer his 1969 vacation entitlement {i\.2 calendar days) until 
1970." 

Your Board RECOMMENDS that the foregoing recommendation of 
the Acting Director of Personnel Services be adopted. 


Auto Allowance - Mrs. L.K. Brajcich, 
Data Processing & Systems Division, 
Finance Department. 

The Director of Finance reports as follows: 

"During the course of her work, this employee is required to 
visit Departments outside of the City Hall and it is con- 
sidered more economical to establish a car allowance on the 
llti per mile basis than to frequently tie up a pool car for 
long periods on several days per month. 

It is recommended that a car allowance on the llgf per mile 
basis be established with respect to the position of Computer 
Programmer I in the Data Processing Division of the Finance 
Depa r tment . " 

Your Board RECOMMENDS that the recommendation of the Director 
of Finance be approved. 


5. Mr. A. Mackie - 

Extension of Leave of Absence 

The Director of Personnel Services reports as follows: 

"Mr. A. Mackie, Acting Business Manager of the Vancouver 
City Hall Employees' Association, is on Leave of Absence 
Without Pay from the Health Department until January 31, 
1970. Because the Association now wishes to hold a 
competition for filling the permanent vacancy of Business 
Manager, Mr Derby, their President, has requested that 
Mr. Mackie's Leave of Absence be extended to March 31, 1970. 

The Director of Personnel Services recommends that, the 
Association's request be approved," 

Your Board RECOMMENDS that the foregoing recommendation of 
the Director of Personnel Services be adopted. 
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BOARD OF ADMINISTRATION 

PROPERTY MATTERS 
JANUARY 23, 1970 


The Board considered matters pertaining to Properties and submits 
the following report. 

RECOMMENDATIONS 

1. Acquisition for Replottlng 
3593 Ellis Avenue 


The Supervisor of Property and Insurance reports as follows: 

"Lots 75 and 76, Subdlv. 3 to 10, 12, 15, I6, 19, 21 
to 32 & 3^, Blocks 24-29, D.L.'s 330 & 331 being 
3593 Ellis Avenue, which forms part of the overall 
plan of subdivision for the South-East Sector, has been 
offered for sale to the City. This property Is one 
of three remaining private holdings required to complete 
the City's ownership In this block. 

On April 16, 1958, City Council authorized the 
acquisition of various privately-owned lands south 
of Marine Drive and east of Kinross Street adjacent to 
the Kerr Street Disposal Area, these lands being re- 
quired for a future subdivision scheme. This scheme 
envisaged the realignment of Marine Drive south of 
existing Marine Drive from Kerr Street to Boundary 
Road, which would provide an adequate separation of 
Industrial and residential zones. 

The new alignment of Marine Drive has now been 
established, pursuant to Resolution of Council of May 
13, 1969, In connection with the construction of the 
Burnaby South Slope Interceptor Sewer, West Branch, 
to connect to the Clty'^s Kerr Street Sewer. 

These premises comprise a 1^ storey frame dwelling with 
a main floor area of 728 square feet erected In 19^0 
on a site consisting of two lots each measuring 33.35' 
X 184' and both zoned RT-2. The dwelling contains 6 
rooms, 5 plumbing fixtures, has a patent shingle roof, 
shakes on the exterior walls, a concrete foundation and 
Is heated by a coal and wood furnace. This dwelling 
has been well maintained and Is In good condition for 
age and type. 

The offer to sell herein has been made by the executrix 
of the estate of the late owner of this property with a 
view to settling said estate. Following negotiations , 
the executrix has agreed to sell for the sum of $15,500.0< 
as of December 31, 19^9, subject to the present occupant, 
who is one of the beneficiaries, retaining rent-free 
possession to January 31, 1970 and continuing there- 
after on a month-to-month tenancy at a rental of $80.00 
per month. The aforesaid price is considered to be 
fair and equitable. 

RECOMMENDED that the Supervisor of Property and 
Insurance be authorized to acquire this property for 
the sum of $15,500.00 on the foregoing basis, 
chargeable to Code #4902/24." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of 
Property and Insurance be adopted. 


f]ll 

JAN ^7 1970 

Board of Administration, January 23, 1970 . . (PROPERTIES) . . .2' 

2. Acquisition for Replotting S.E. Sector 

Lot on the N/S 6lst Ave. East of Cromwell St. 

The Supervisor of Property and Insurance reports as follows: 

"Lot 22, Block 2, E| of SW;} D.L. 335 situated on the 
north side of 6lst Avenue, east of Cromwell Street is 
required for replotting purposes in connection with the 
expanded program of redevelopment in the S.E. Sector 
authorized by City Council on July 21, I968. 

This property comprises a single lot 4o ' x 103.75' 
zoned R.S.I. Same is presently overgrown with bush and 
is totally lacking all services. 

The City Solicitor advises that the owner agrees to 
accept the sum of $5,000.00 for said lot subject to 
the City paying 1969 taxes, in the amount of $91.81. 
This settlement price is considered to be realistic 
and is endorsed by the City Solicitor. 

RECOMMENDED that the Supervisor of Property and 
Insurance be authorized Ito acquire the above property 
at a total cost of $5,091.81 on the foregoing basis, 
chargeable to Code #4906/256." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 


3. Tender for Lease of Lots 

Sit; S.W. Corner of First Ave. & Burrard St. 

The Supervisor of Property and Insurance reports as follows: 

"Lots 17 - 20, Block 217, D.L. 526, which is situated 
on the south-west corner of First Avenue and Burrard 
Street is a former service station site which was 
purchased as part of the acquisition programme for the 
proposed Arbutus/Burrard Connector. The site is 
100' X 120', zoned M-1, Light Industrial, and improved 
with a hollow cement block building of approximately 
480 square feet. The balance of the site is generally 
improved with blacktop. The City Engineer indicates 
that it is not anticipated that the connector will be 
completed in the Immediate future and Is, therefore, 
prepared to approve a lease for a period of five 
years. In this regard, the Supervisor of Property and 
Insurance has advertised for tenders which were 
opened on December 29^ 1969^ as follows: 

Colonial Restaurants Ltd. - $594.00 per month 

plus taxes 

London Times Fish & Chips Ltd. - $510.00 per month 

The Supervisor of Property and Insurance RECOMMENDS 
that the tender from Colonial Restaurants Ltd. to lease 
the subject site be accepted, subject to the following 
terms and conaltions. 

a) a rental of $594.00 per month plus all taxes 

(based on 19d9 assessed values - this would create a 
gross income per month of $594.00 plus $118.43 = 
$712.43). 


. . . / 3 


612 

Board of Administration, January 23, 1970 . . . (PROPERTIES) ... 3 
Item No . 3 cont ' d 

B) The lease to commence as of February 1, 1970, ' for a 
period of five years terminating January 31 j 1975. 

C) Alterations to the existing structure to be subject 
to the approval of the City Engineer and in con- 
formity with all City By-laws. 

D) The lessee to be given the right to erect signs upon 
the property in accordance with the City By-laws, 
providing, however, that such signs relate solely 

to the business being conducted upon the site. 

E) That the lessee will not assign or sub-lease without 
leave from the City. 

F) That the lease is subject to a covenant against 

the property prohibiting the sale or distribution of 
gasoline or petroleum products." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 


4. Caretaker Agreement - Elgin Apartments 
961 Howe Street 

The Supervisor of Property and Insurance reports as follows: 

"Lots 1 - 37, Block 71, D.L.541, were purchased as 
per Council's Resolution of September 25, 1969, for 
public open space. Situated on Lots 26 and 27 is 
a 12 suite apartment. The apartment has a resident 
caretaker and relief man appointed by the previous 
owner. It is recommended that the present caretaker 
arrangement be continued and that Mrs. E. Kolle be 
retained as caretaker and Mr. E. Kolle as relief man 
at 961 Howe St. from January 6, 1970, subject to the 
following conditions :- 

a) Mrs. Kolle to receive payment of $51.00 per month; 

b) Rent free possession of Suite #2 valued at $45.00 
per month; 

c) Caretaker's duties are: the operation and minor 
maintenance of the building, maintaining the 
grounds and premises in a clean order, and supervision 
of tenants; 

d) Mr. E. Kolle be appointed relief man on Sundays for 
8 hours at $1.00 per hour; 

e) A contract drawn to the satisfaction of the Corporation 
Counsel and the Supervisor of Property and Insurance. 

RECOMMENDED that Mrs. E. Kolle be retained as caretaker 
and Mr. E. Kolle as relief man, subject to the conditions 
(a) to (e) above." 

Your Board 


RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 
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5 , Sale to Angelus Hotel Ltd.; Chattels 

The Supervisor of Property and Insurance reports as follows: 

"Further to Council Resolution December l6, 19^9^ which 
approved leasing of the furniture to Pacific Centre 
Limited for a term of l8 months. It has been established 
that a lease of the furniture does not meet with the 
approval of the Liquor Control Board as a basis for 
Issuing a liquor license to the operator of the hotel. 

In this connection It Is now proposed to sell the 
chattels as set out In the Inventory of Furniture, 
Fixtures and Equipment as contained In Schedule A to 
a Bill of Sale from Angelus Ventures Limited to the 
City of Vancouver, dated December 31> 19^9^ for an 
amount equivalent to the rental the City would have 
received from February 1, 1970 to June 30, 1971> on 
the following basis: 

a) A lump sum payment of $4,893.96 being made to the 
City upon delivery of a Bill of Sale to Angelus 
Hotel Ltd., It being understood that this company 
will be responsible for the custody, maintenance, 
replacement and Insurance on the chattels. 

b) That Angelus Hotel Ltd. will give the City of 
Vancouver an option to repurchase all of the chattels 
as listed for one dollar ($1.00). 

c) The City will be given notice 60 days prior to 
closure or demolition of the building to enable them 
to exercise the option to repurchase. 

d) It Is agreed that compensation will be paid to the 
City for fixed or expendable Items which have not 
been replaced during the term of this agreement. 

e) It Is agreed that the option to purchase for $1.00 
can be postponed beyond June 30, 1971> by payment of 
$287.88 per month. 

f) The City to have the right to check the chattels durln, 
the term of this agreement, and further, to give 

60 days' notice for repossession after June 30, 1971. 

RECOMMENDED that the cha.ttels be sold to Angelus 
Hotel Ltd. on the foregoing basis, subject to an 
agreement satisfactory to the Corporation Counsel." 

Your Board 

RECOMMENDS the foregoing recorninendatlon of the Supervisor of 
Property and Insurance be adopted. 


6. Acquisition for Replotting 

Lots on the S/S 20th Ave., East of Camosun St. 

The Supervisor of Property and Insurance reports as follows: 

"On December 2, I969, Council considered a Joint report 
by the Supervisor of Property and Insurance and the 
Director of Planning relative to City and privately owned 
lands in the area of the proposed Camosun Bog Park 
Site, and residential subdivision. 
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Item No . 6 cont ' d 

Council resolved as follows: 

(A) The City expropriate Lots 3 and k, Sub. 4, 
Block 43, D.L. 139. 

(b) The Director of Planning define the optimum 
boundaries of the proposed park. 

(C) Certain City lots be resubdivided, and on sale, 
the funds be utilized to purchase privately- 
owned land. 

Items (b) and (c) will be subject of a separate report. 

Lots 3 and 4 comprise two vacant lots each measuring 
33' X 122', zoned RS-1, Single Family. While these 
lots are without services at present, a short extension 
of 20th Avenue and existing sewer and water therein 
would serve to provide these facilities. 

Negotiations confirm that the owners are prepared to 
sell for the sum of $16,000.00 as of Feb. 1, 1970. 
This settlement price is considered to be fair and 
equitable. 

RECOMMENDED that the Supervisor of Property and 
Insurance be authorized to acquire Lots 3 & 4 for the 
sum of $16,000.00 on the foregoing basis, chargeable 
to Code #4948/785, these lots being within the proposed 
residential subdivision." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of 
Property and Insurance be adopted. 

(Plan of the area is circulated for the information of Council) 
INFORMATION 

7 . Georgia Viaduct Replacement 

- TENANTS - Blk. 21 


The Supervisor of Property and Insurance reports as follows: 

"Reference is made to Item F, Adjourned Council Minutes, 
February 29, 1968 authorizing the Supervisor of Property 
and Insurance to negotiate with the owners in Block 
21, D.L. 196, for acquisition of the property and re- 
quest the B.C. Housing Management Commission to 
consider the people displaced as priority applicants 
for vacancies in public housing. 

The B.C. Housing Management Commission subsequently 
agreed to accept the people displaced due to the 
construction of the Georgia Viaduct Replacement as 
priority applicants in public housing. 

The acquisition and clearance of properties has been 
carried out as a progressive programme, with the 
obligation to offer alternative housing to displaced 
residents bein^ given full consideration. 
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Item No . 7 cont ' d 

The position with respect to residentially occupied 
premises is as follows:. 

208 Union St., Lots 1 & 2, Blk. 21, D.L. 196 

The main floor premises are occupied by London Drugs 
Ltd. The upper two floors are operated as a rooming 
house, containing approximately 70 tenants, predominantly 
elderly Chinese and a move out of this area to Woodland 
Terrace would have been extremely disruptive to their 
lives. Many of them do not speak English and therefore 
wish to remain in this area for shopping and social 
companionship. It was ascertained from the consulting 
engineers that this building could remain during the 
initial stages of construction until mid-summer of 
1970. Discussions were held with the B.C. Housing 
Management Commission and Central Mortgage & Housing 
Corporation, concerning the completion date of McLean 
Park Extension. This public housing project is due to 
be completed about July, 1970 and is within two blocks 
of 208 Union St. Arrangements were made in the 
Georgia Viaduct Replacement contract No. 2, to leave 
208 Union St. until mid-summer 1970 and with the B.C. 
Housing Management Commission to accept these tenants 
as priority applicants in McLean Park Extension. 

Balance of Block 21, D.L. 196 

It was obvious that the remaining residential buildings 
in Block 21 would have to be demolished and the property 
utilized for Georgia Viaduct construction v;ell before 
the McLean Park Extension was available. For this 
reason eligible residential occupants were offered 
Public Housing at Woodland Terrace. Of those who re- 
fused Public Housing, many found their own accommodation 
and moved from Block 21. 

When v;hole buildings became vacant they were inuriediately 
demolished. Sixteen residential buildings have thus 
been removed. From an original I3I residents In 22 
buildings, there now remain 29 residents in 6 buildings 
(2 residential dwellings and 4 tenements). 

City Council on Nov. 25, 1969^ authorized the award of 
Contract No. 2 of the Georgia Viaduct Replacement to 
Dillingham Corporation Canada Ltd. Said contractor 
has now submitted a tentative construction schedule 
calling for commencement of work in this block March 
23, 1970. In order to meet this deadline it is proposed 
to issue one month's notice to vacate, expiring Feb. 
28, 1970, to the remaining tenants. 


Your Board submits the above matter to Council for information. 
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RECOMMENDATION 

8. Acquisition for Park Site 19 

1 447 Barclay Street (Barclay Manor) 

The Supervisor of Property and Insurance reports as follows: 

"Reference is made to Item 11, Property Matters, May 
27, 1968, wherein the Supervisor of Property and 
Insurance advised that the owner of Lot 17, Block 45, 
D.L. 185, for health reasons, was forced to move to a 
drier climate and asked that the City either release 
his property to enable him to sell on the open market 
or purchase same Immediately. City Council on May 31, 
1968, authorized the Supervisor of Property and Insurance 
to negotiate for the acquisition of Lot 17 and certain 
other properties in Park Site 19 . 

These premises comprise a three-storey full basement 
multiple dwelling with a main floor area of 4, 6OO square 
feet erected in I890 on a single lot 66' x 13I ' , 
zoned RM-4. This building which is operated as a board 
residence, known as Barclay Manor, contains 48 rooms, 
53 plumbing fixtures, has a concrete foundation, siding 
on the exterior walls, a patent shingle roof and is heated 
by an oil fired hot water heating system. These premises 
are currently held under a 7 year lease expiring 
Feb. 29, 1972, at a rental of $1,000.00 per month with 
the lessee being responsible for all repairs except to 
the exterior. The building is in fairly good condition 
for age and type . , 

Following protracted negotiations (due to the owner being 
absent from the City the greater part of each year) 
the owner has agreed to sell for the sum of $117,500.00 
as of January I5, 1970, subject to the existing lease. 
This settlement price is considered to be fair and 
equitable and is substantiated by independent appraisals. 

Park Site 19 is listed on Table 2 of the revised Parks 
Purchase Program I968-7O, adopted by Council Feb. 6, 
1968. However, the 1969 allocation of funds for the 
purchase of Park Sites has been exhausted and this 
purchase will require an advance against the 1970 
allocation for Park Sites Acquisitions in the Five 
Year Plan. Other comniltments will reduce the funds 
available in 197O to $165,000.00 after purchase of the 
subject property. Table 1 purchases are completed. It 
is considered that this amount left for protective 
purchasing in Table 2 may prove somewhat restrictive. 

RECOMMENDED that the Supervisor of Property and Insurance 
be authorized to acquire this property for the sum of 
$117,500.00 on the foregoing basis, chargeable to 
Code 4189 and this amount be advanced against the 
1970 allocation of Five Year Plan funds for Park Sites 
Acquisitions . " 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 
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STANDING COMMITTEE OF COUNCIL 

ON PLANNING AND DEVELOPMENT 

JANUARY 15, 1970 

A meeting of the Standing Committee of Council on Planning and 
Development was held in the No. 1 Committee Room on Thursday, 
January 15, 1970, at approximately 2:00 p.m. The following members 
were present: 

PRESENT: Alderman H. Bird, Chairman 

Aldermen Adams, Broome, Calder, Hardwick, 
Linnell, Phillips, Rankin, 
Sweeney and Wilson 

ABSENT: His Worship the Mayor (On Civic Business) 

CLERK : D. Scott 

The Minutes of the meeting of the Standing Committee of Council on 
Planning, Development and Transportation held on Thursday, 
November 27, 1969, were adopted. 

PART I 

The following recommendation of the Committee is submitted to 
Council for consideration: 

RECOMMENDATION 

1. Uniformity of Building Code 

Enforcement of National Building Code 
Standard of Housing 


On May 20th, 1969, Alderman Broome referred to an article in 
the Financial Post which stated that the Province of Ontario had 
adopted uniformity in the Building Code, the result of which 
meant a reduction in the cost of housing. At that meeting Council 
passed the following motion: 

"THAT the matter of uniformity of the building code be 
referred to the Standing Committee on Planning, Development 
and Transportation and the Director of Permits and Licenses 
submit a report on this subject to that Committee". 

On July 24th, 1969, the Standing Committee of Council on 
Planning, Development and Transportation 

"RECOMMENDED that the Board of Administration be requested to 
report on the matters of 'certificate of occupancy' and 
inspection enforcement related to quality control including 
C.M.H.C. standards". 

This recommendation was adopted by Council on August 5th, 1969. 

As a result of the foregoing and upon receipt of a communication 
from the Vancouver and District Building and Construction Trades 
Council dated April 1, 1969, the Committee had before it the 
following three reports of the Board of Administration: 

(a) Uniformity of Building Code dated July 11, 1969, 

(b) Enforcement of National Building Code dated July 11, 1969, 

(c) Standard of Housing dated September 22, 1969, 

The first two reports were submitted for information. In the 
third report, the Director of Permits and Licenses and the City 
Building Inspector reported as follows with respect to quality 
control and certificate of occupancy: 
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Clause #1 Continued: 


"Quality. Control 

It is possible for the City to require quality standards in 
the construction of apartment buildings. The Corporation 
Counsel advises that there is power in the Charter for 
inclusion of such regulations in a by-law. It is presumed 
that the Residential Standards enforced by Central Mortgage & 
Housing Corporation would be an appropriate set of regulations 
to follow. 


Information was obtained from the local office of C.M.H.C. 
with respect to the man power required to enforce the 
regulations. From their records on apartment buildings, 
they have provided data on the amount of time required to 
check plans and inspect the work. 

Plan checking averages 11 hours per application. This would 
be over and above the time spent by our staff in checking 
plans for compliance with present by-laws. Field inspection 
averages l| hours per suite in buildings of 30 suites or 
greater but more time in buildings containing less than 
30 suites , 


Relating this information to the suites constructed in 
Vancouver in the first six months of this year, we find that 
required time would be 

Plan Checking - 660 hours 

Field Inspection - 5070 hours 

Translated into staff requirements, this means 

Plan Checking - 1 Plan Checker 

Field Inspection - 7 Building Inspectors 

In addition to the foregoing there would be required 1 Clerk- 
Typist II to cope with the additional clerical work. 

The cost of this additional staff in the first year would l:je 

1 Plan Checker @ $675/month = $ 8,100 

7 Building Inspectors I @ $704/mo , = 59,136 

1 Clerk-Typist II @ $348/month = 4,376 

$ 71,612 

Add fringe benefits @ 20% 14,322 
Add car allowance 6, 000 

$ 91,934 


If this cost is to be borne by the developers, the approximate 
increased fees charged would have to be about 3j times that 
which is presently applicable. For example, the builder of 
an apartment building costing about $350,000 now pays a 
Building Permit Fee of $435.25. A fee to cover the increased 
costs would have to be about $1500. 

It was suggested that the onus for seeing that the standards 
are complied with should be placed on the owners through the 
requirement of a statement from an architect that a subject 
building complies with Residential Standards. Discussions are 
taking place with the Architectural Institute of B.C. to 
determine if their members would be prepared to assume such 
responsibility, and this will be reported on later. 

cont *d . . . 
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Clause #1 Continued: 

Occupancy Certificates 

There is power in the Charter for the City to institute a 
system of occupancy control and this could be applied in the 
case of apartment buildings. In a previous report it was 
mentioned that some adjoining municipalities use this system 
and consider it is advantageous for administrative purposes. 
They advise that there is additional work in both the office 
and the field. 

Answers are required to certain questions before terms of 
reference can be formulated: 

(1) Should partial occupancy be allowed, on condition that 
safety requirements of the building are complied with, 

(2) If the answer to (1) is 'yes', should all suites proposed 
for occupancy be absolutely complete, having in mind that 
to some prospective tenants the completion of some minor 
items after occupancy is of little consequence. 

(3) Is it the desire of the Council that where minor 
alterations are carried out in an existing apartment 
building, an occupancy certificate should be issued. 

It is believed that the field staff will be able to absorb 
whatever additional work ensues. The impact on the office 
staff will be greater, but, subject to actual experience, it 
is believed that this additional work can be assumed by the 
present staff at this time. 

If the Council wish to institute the system with respect to 
apartment buildings and if answers are given to the above 
questions, the Building By-law could be amended accordingly," 

Representatives of the Vancouver and District Building Trades 
Council and the United Brotherhood of Carpenters and Joiners of 
America, Local 452, appeared before the Committee and 
Mr. N, Podovinnikof f presented a brief which outlined their views 
with respect to the need for upgrading the City's Building By-law 
and the standards of material used in the construction of apartments 
and houses, A booklet entitled "Residential Standards Canada 1965" 
was submitted for the information of the Committee, The brief 
concluded with the following recommendations: 

"(a) Adopt the Residential Standards of the National Building 
Code in By-law form. 

(b) Rigidly enforce these standards by an increased and un- 
hindered inspection personnel, 

(c) The entrepreneur and builder must be given the responsi- 
bility to live up to the standards and police the quality 
of his product. This can be done by enacting legislation 
which will compel all who undertake frame housing 
construction to post a performance bond based on a 
percentage of the total cost of the project. Normal 
inspections would continue. There should be a penalty 
imposed upon the entrepreneur and/or builder for any 
reinspection resulting from infractions. Those who fail 
to comply with the provisions of the new standards will 
forfeit their Bond," 
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Clause #1 Continued : 

In response to questions directed by members of the Committee, 
the City Bui.lding Inspector advised that the Building By-law provides 
for the control of the safety of Buildings constructed but not 
quality control. He pointed out that the New National Building Code 
would be published about June or July of this year and suggested 
that possibly Council would want to wait until it is received before 
adopting it. 

Mr. Matheson pointed out that if the National Building Code 
is adopted by Council, there would be additional costs in 
terms of required staff additions in order to enforce the Code 
adequately. The estimated cost of $91,934.00 as set out in the 
report on Standard of Housing has reference to quality control only. 

It was suggested that the Building By-law be amended to permit 
the use of grade-marked lumber only. After considerable discussion 
on the various points raised, it was, 

RECOMMENDED : 

(a) THAT the Building By-law be amended to conform to the National 
Building Code with respect to the grade-marking of lumber. 

(b) THAT as soon as the 1970 National Building Code is received 
by the City Building Inspector, he be requested to study it 
with a view to adopting its provisions for the Vancouver 
Building By-law and report back to the Standing Committee. 

(c) THAT the representatives on the Regional District be instructed 
to bring up at the next appropriate meeting, the subject of 
uniformity of Building Codes within the Regional District. 

(d) THAT interested parties be invited to appear before this 
Standing Committee to discuss the matter of quality control. 


PART II 

The following action of the Committee is submitted to Council 
for information: 

INFORMATION 

2 . Low Density Multiple Housing 

The Council, on Jan. 13, 1970, had before it the following documents 
for consideration in connection with application before a Public Hearing 
on December 11, 1969, in the matter of Low Density Multiple Housing: 

(a) Technical Planning Board Policy Report. 

(b) Board of Administration report dated November 25, 1969. 

(c) Town Planning Commission recommendation. 

(d) Vancouver Real Estate Board submission dated June 16, 1969. 

At that meeting the following motion was passed: 

"THAT the whole matter be referred to the Standing Committee 
on Planning and Development for a full discussion". 

The Chairman pointed out that the following members were at 
the Public Hearing on December 11, 1969: 
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Clause ^2 Continued : 

His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 
Hardwick and Sweeney 

and the Corporation Counsel advised that at least six of the seven 
members of Council should be present at this meeting to vote on 
the report of the Technical Planning Board on Low Density Multiple 
Housing, dated April, 1969. 

(It was noted Alderman Adams had left the meeting earlier) 

It view of this information, it was, 

RESOLVED that the subject matter be submitted to Council on 
January 20, 1970, for discussion. 


The meeting adjourned at approximately 3:35 p.m. 


**** 


FOR ADO?"'l?' -,S:GrS) 
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CITY OF VANCOUVER 
SPECIAL COUNCIL January 29, 1970 


A Special Meeting of the Council of the City of Vancouver was 
held on Thursday, January 29, 19 70, in the No. 1 Committee Room, 
City Hall, at 9:30 a.m. 


PRESENT : Deputy Mayor (Alderman Linnell) , Chairman 

His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 
Hardwick, Phillips, Sweeney 
and Rankin 

ABSENT : Alderman Wilson 

CLERK TO THE COUNCIL: M. James 


BUSINESS 

Local Improvements on the Initiative 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Adams, 

THAT this Council resolve itself into a Court of Revision for the 
purpose of hearing complaints against the proposed assessments or the 
accuracy of frontage measurements, or any other complaint which pers'ons 
interested may desire to make and which is by law cognizable by the 
Court, Her Worship the Deputy Mayor in the Chair. 

- CARRIED 

COURT OF REVISION 

Street Improvements on the 
Initiative - Schedule No. 390 

The Court received from the Assessment Commissioner Schedule 
No. 390 listing street improvements on the initiative. The Assessment 
Commissioner advised that there were insufficient objections to defeat 
any of the project. No representations were made to the Court on 
this project. 

MOVED by Aid. Adams, 
SECONDED by Aid. Rankin, 

THAT the project in Schedule No. 39 be approved. 

- CARRIED 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Adams, 

THAT the Court of Revision rise and report. 

- CARRIED 

COUNCIL 

MOVED by Aid. Adams, 
SECONDED by Aid. Sweeney, 

THAT the report of the Court of Revision be received. 


CARRIED 
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Local Improvement Subsequent 
Procedure - Schedule No. 390 

The Council considered the report by the Board of Administration 
dated January 19, 1970, dealing with the project approved by the 
Court this day and containing a number of recommendations. 

The report noted that adoption of its recommendations would 
entail the approval of $9,800 areaway removal in advance of the 
19 70 Revenue Budget. 

MOVED by Aid. Adams, 
SECONDED by Aid. Phillips, 

THAT (a) this local improvement (Item 1 on Schedule 390) be 

undertaken subject to the conclusion of satisfactory 

arrangements for the areaways , 


(b) the 'other work' shown on the Assessment Commissioner's 
schedule be approved, and 

(c) an additional $9,800 requested in the 1970 Revenue 
Budget for areaway removal because of this project, 
be approved in advance. 


CARRIED 


The Council then adjourned. 


* * * * * 


The foregoing are Minutes of the Special Council meeting 
dated January 29, 1970. 
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CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 


A Regular Meeting of the Council of the City of Vancouver was 
held on Tuesday, February 3, 1970, in the Council Chamber, at 
approximately 9:30 A.M. 


PRESENT: 


His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 
Hardwick, Linnell, Phillips, 
Rankin, Sweeney and Wilson 


CLERK TO THE COUNCIL: R. Thompson 


PRAYER 


The proceedings in the Council Chamber were opened 
with prayer. 


ACKNOWLEDGMENT 


His Worship the Mayor acknowledged the presence 
in the Council Chamber of students from Windermere 
School under the direction of Mr, Goddard , 


'IN CAMERA' MEETING 

The Council agreed to an 'In Camera' meeting later this day 
in regard to Personnel, Property and Labour matters, et al , 

ADOPTION OF MINUTES 

MOVED by Aid, Linnell, 
SECONDED by Aid, Broome, 

THAT the Minutes of the Regular Council meeting (including 
'In Camera'), dated January 27, 1970, be adopted. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid, Broome, 
SECONDED by Aid, Linnell, 

THAT this Council resolve itself into Committee of the Whole, 
His Worship the Mayor in the Chair, 

- CARRIED 


Alderman Calder - 
Denman Place: 
Rezoning Application 


Alderman Bird - 

5375 Cecil Street and 

5304 McKinnon Street 


ENQUIRIES AND OTHER MATTERS 

enquired if a Public Hearing would be 
necessary in connection with the Denman 
Place complex which involves apartment 
and hotel construction. The Alderman 
requested the Director of Planning be 
asked to report, > 

advised that due to the raising of the 
level of the land at 5375 Cecil Street 
by a building contractor, flooding 
has resulted with a particularly adverse 
effect on property at 5304 McKinnon 
Street . 


The Corporation Counsel advised of 
asking the Building Inspector to look 
into the matter and that a .further 
investigation would follow. 
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ENQUIRIES AND OTHER MATTERS (cont'd ) 

Alderman Phillips - referred to a report on Robson Street as 

Robson Street compiled by Miss Susan Purcell and other 

students. As a result of the survey on 
December 20, 1969, when over 500 shoppers 
were interviewed, certain points of public 
interest were noted. This interest is 
shown on a tabulation furnished. The 
Alderman commented on this survey advising 
he had raised the matter of Robson Street 
some time ago when the Council referred 
the matter to the Planning and Development 
Committee for discussion. The Alderman 
enquired of the status of the matter in 
the Standing Committee. 


Alderman Hardwick - referred to proposed transit and hydro 

Transit and Hydro rate increases and expressed the view that 

Rate Increases these increases should receive separate 

' studies and dealt with on a separate basis. 

The Alderman, therefore, requested the 
Chairman of the Transportation Committee 
convene a meeting to discuss Council's 
policy on transit. In this respect he 
referred to a study being carried out by 
staffs of both the City and B.C. Hydro and 
one aspect particularly of centralized fare 
collection arrangements. The Alderman 
stated that there were many such matters 
requiring study. 

Commissioner Ryan reported the Council 
did not appoint a consultant as recommended 
in respect of the study referred to and 
it was indicated at that time, therefore, 
the staffs would take some time before 
they would be in a position to report. 
However, he would endeavour to advise 
Council at a later date on when the study 
report could be expected for Council . 


Alderman Wilson reported there would be a 
Transportation Committee meeting at 
9:30 a.m. on Thursday, February 5th, at 
which time Aldermen will be at liberty to 
raise various matters on the subject of 
transportation . 


Alderman Rankin - referred to the Mayor's appointments to 

Appointments to Committees and requested in future con- 

Committees sideration be given to membership on 

such Committees whereby more balanced 
opinions may be obtained. Particular 
mention was given by the Alderman to 
the Special Committee re Transit Fares 
and Hydro Rates. 


His Worship the Mayor agreed to review 
the appointments made to this Committee. 



1976' 


Regular Council, February 3, 1970 


3 


ENQUIRIES AND OTHER MATTERS (cont'd) 


Alderman Bird - 
Food Handling 


raised again regulations in the matter of 
food handling by people and requirements to 
obtain certificates of health, as is the . 
case, he understands, in various other 
cities. The Alderman felt the Medical Health 
Officer should be asked to report. 


His Worship the Mayor agreed that the Medical 
Health Officer be asked to report. 


Alderman Broome - 
Leave of Absence re 
Program "Front Page 

Challenge"; Deputy Medical Health Officer 

MOVED by Aid. Broome, 

THAT the two days, February 2nd and 3rd, 1970, leave of absence 
taken by Dr. Mott, Deputy Medical Health Officer, in order to 
appear in Toronto on the program "Front Page Challenge", be 
approved with pay. 


1 , Retention of Callister Park for Soccer 

MOVED by Aid. Bird, 

THAT, pursuant to request received, the Pacific Coast Soccer 
League be granted a hearing before the Council regarding retention 
of Callister Park for soccer. 


2. Old Shaughnessy Golf Course: 
Botanical Gardens 


The Council received from His Worship the Mayor, copies of 
information communicated by the Honourable Grace McCarthy on the 
subject of use of old Shaughnessy Golf Course for Botanical 
Gardens. His Worship the Mayor advised the Board of Administration 
will endeavour to report in a week's time. 

MOVED by Aid. Adams, 

THAT this information be received and further consideration 
deferred pending a report from the Board of Administration which 
will be received as soon as possible. 


- CARRIED 


Alderman Linnell - 
Meetings of Health and 
Welfare Committee 


announced that she intended calling 
meetings of the Standing Committee on 
Health and Welfare on the first and thir<3 
Thursdays of each month. 


COMMUNICATIONS OR PETITIONS 


- CARRIED 


- CARRIED 
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B OARD OF ADMINISTRATION AND OTHER REPORTS 

A . General Report, January 30, 1970 

Works and Utility Matters 

MOVED by Aid. Bird, 

THAT the report of the Board of Administration (Works and 
Utility matters), dated January 30, 1970, be adopted. 

- CARRIED 

Fire and Traffic Matters 

Fire Boats - Ship's Husband 

MOVED by Aid. Bird, 

THAT the report of the Board of Administration (Fire and 
Traffic matters), dated January 30, 1970, be adopted. 

- CARRIED 

Finance Matters 

(i) Grant: Vancouver C.B.C. 
Radio Orchestra (Clause 3 ) 

The Board of Administration submitted, for Council consider- 
ation, a request for a grant in the amount of $1,000 from 
Mr. John Avison to assist the Vancouver C.B.C. Radio Orchestra 
which will be touring northern British Columbia commending this 
week . 

The Council did not take action to approve. 

(ii) Increase in Pensions: 

Certain Retired Employees (Clause 4 ) 

The Board of Administration submitted report on the request 
of the B.C. Municipal Retired Employees Association and the 
Vancouver Superannuated Police Officers Association that employees 
who retired prior to April 1, 1957 be given an increase in 
pensions. The pensioners pointed out that in the past few months 
the Municipalities of Burnaby and Oak Bay, B.C. have grantjed their 
pensioners in this particular category an increase of $1.00 per 
month for each year of service. A similar increase is requested 
of the City of Vancouver. The Board of Administratipn report 
sets out details in respect of the request, including estimated 
costs . 

MOVED by Aid. Wilson, 

THAT approval be given to an additional contribution to 
municipal employees, retired prior to April 1, 1957, to equal the 
contribution of Burnaby. (It is understood the City's additional 
contribution would be 50^ per month for each year of service) . 

(referred) 

MOVED by Aid. Phillips, 

THAT the whole matter be referred to the Board of Adminis- 
tration to submit a full report to the Finance Committee, to 
include consideration of a proposal that these retired employees 
(prior to April 1, 1957), be placed in a position of receiving 
pensions more equitable than is currently the case. 

- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


Finance Matters (cont'd ) 

(iii) Balance Finance Matters 

MOVED by Aid. Bird, 

THAT Clauses 1 and 2 of the report of the Board of Adminis- 
tration (Finance matters), dated January 30, 1970, be adopted. 

- CARRIED 

B. Personnel Matters, Regular 
January 23, 1970 

Group Insurance Coverage: 
Library Employees 


MOVED by Aid. Bird, 

THAT the report of the Board of Administration (Personnel 
matters, Regular), dated January 23, 1970, be adopted. 

- CARRIED 

C. Personnel Matters, 
Supplementary, January 30, 1970 

MOVED by Aid. Calder, 

THAT the report of the Board of Administration (Personnel 
matters. Supplementary), dated January 30, 1970, be adopted. 

- CARRIED 

D. Property Matters, January 30, 1970 

(1) Acquisition for Union-Adanac Diversion: 
1175 Union Street (Clause 3) 


It was agreed to defer consideration of this clause to later 
in the proceedings following discussion on the motion of Alderman 
Hardwick and Alderman Calder re Union/Prior Couplet. 

(ii) Balance of Property Matters 

MOVED by Aid. Broome, 

THAT Clauses 1, 2 and 4 to 6 inclusive of the report of the 
Board of Administration (Property matters), dated January 30, 1970, 
be adopted. 

- CARRIED 

E. Tenders: Triple Combination Pumper Trucks 
Aerial Ladder Truck 


The Board of Administration, under date of January 26, 1970, 
submitted a report of the Fire Chief, City Engineer and Purchasing 
Agent as a result of tenders received for the supply of Triple 
Combination Pumper Trucks and an Aerial Ladder Truck. Details 
of the tenders received are noted in the report. 

The Council noted a communication from the Safety Supply 
Company setting out information regarding their tender and 
requesting deferment of the whole matter until the next meeting 
in order to allow the firm an opportunity of appearing. 


cont 'd . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Tenders : Pumper Trucks and 
Aerial Ladder Truck (cont'd) 

MOVED by Aid. Calder, 

(a) THAT the tender from LaFrance Fire Engine and Foamite Ltd. 
for two 1050 IGPM Triple Combination Pumper Fire Trucks, 

Model C900-F1050, at a total price of $60,892.70, be accepted, 
subject to 5% Provincial sales tax and contract satisfactory to 
the Corporation Counsel; 

(b) THAT the tender from LaFrance Fire Engine and Foamite Ltd. 
for one Ford - LaFrance 100 foot Aerial Ladder Truck, model 
C900-1970, at a total price of $61,641.30, be accepted, subject 
to 5% Provincial sales tax and contract satisfactory to the 
Corporation Counsel. 

- CARRIED 

F. Tenders: Cover Material for Delta 
Landfill Site 

The Board of Administration submitted a report from the 
City Engineer and Purchasing Agent regarding tenders for cover 
material for the Delta landfill site. After due consideration 
it was, 

MOVED by Aid. Broome, 

THAT the low bid submitted by Bri-Dal Holdings Ltd. for 
delivery by truck to the Delta disposal site, as and when 
required of : 

(a) Sand by Method (A) for a 24-month period at a price of 
84^ per ton, except that by mutual agreement Method (A) 
may be deleted, and the contractor's alternative proposal 
may be substituted therefor - and 

(b) Pit Run Gravel for a 24-month period at a price of $1.25 
per ton, 

be accepted, subject to 5% Provincial Sales Tax and contract 
satisfactory to the Corporation Counsel. 

(carried) * 

(Details in respect of Method (A) and the contractor's 
alternative proposal are referred to in the Board of 
Administration report dated January 23, 1970) 

MOVED by Aid. Rankin, in Amendment, 

THAT the motion be amended to accept the tender of the 
lowest acceptable Union bid, being Delta Aggregates Ltd. 

- LOST 

Broome-^"^ 

The motion of Alderman Calder was put and, - CARRIED * 

G . Employment Preparation Project 

The Board of Administration, under date of January 22, 1970, 
submitted a report entitled 'Employment Preparation Project' and 
setting out various details in respect of this project, as 
reported upon by the Social Service Department, in consultation 
with the Park Board and the City Engineering Department. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Employment Preparation Project (cont'd) 

The total cost of the project is estimated at $21,073,00, 
with the cost to the City under Federal, Provincial and Municipal 
cost-sharing arrangements, being $5,172,25; the latter amount to 
be provided from the 1970 Revenue Budget, 

The Board of Administration recommends this project, as 
outlined in the report, be undertaken at an estimated net cost to 
the City of $5,172,25. 

MOVED by Aid, Bird, 

THAT the foregoing recommendation of the Board of Adminis- 
tration be approved, 

- CARRIED 


The Council recessed at approximately 10:45 a.m, following 
which the Council reconvened 'In Camera' in the Mayor's Office, 
thence recessing at approximately 12:00 noon to reconvene in 
open session in the Council Chamber at 2:00 p,m. 

The Council reconvened in open session in the Council 
Chamber at 2:00 p,m,, still in Committee of the Whole, His Worship 
the Mayor in the Chair and the following members of the Council 
present : 

PRESENT: His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 
Hardwick, Linnell, Rankin and 
Wilson 

ABSENT: Alderman Phillips 

Alderman Sweeney (on Civic Business) 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

H . Project 200 Subdivision 

The Board of Administration, under date of January 30, 1970, 
submitted the following report: 

"The Corporation Counsel, the City Engineer and the Director 
of Planning report as follows: 

'In order to facilitate the documentation ol the complicated 
contractual relationship between the Canadian Pacific 
Railway Company, Marathon Realty, and Project 200 Investments 
Ltd., the Canadian Pacific Railway Company has submitted to 
the Approving Officer a plan of subdivision prepared by 
A.T. Holmes, B,C.L,S., and attested to on the 5th day of 
December, 1969, marginally numbered 1273-19, creating a 
parcel of land 19.13 acres in extent. The plan as originally 
submitted included in the parcel a small triangular portion 
of Cambie Street lying North of the original high-water mark 
and the greater portion of Abbott Street-end North of Water 
Street, It has now been revised to indicate that these two 
parcels have been dedicated as road. 


cont 'd . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Project 200 Subdivision (cont'd) 

Subject to checking this plan against the provisions of the 
Subdivision Control By-law, it will receive the approval of 
the Approving Officer. The Registrar of Land Titles has 
requested that the City endorse the plan in the following 
form : 

"The City of Vancouver hereby agrees with and 
accepts this plan as delineating truly and 
correctly the common northerly boundary of the 
dedicated portions of Cambie Street and Abbott 
Street . 


Mayor 


City Clerk" 


The developers have also submitted a preliminary pl^n numbered 
1275-1 showing the extent of the leases for foundations that 
are to be granted to Marathon Realty who will in turn sublet 
to Project 200. Approval of this plan by the Approving 
Officer is required by virtue of the provisions of Section 83 
of the Land Registry Act, 

The Approving Officer cannot approve this plan at the 
present time since it does not comply with certain provisions 
of the Subdivision Control By-law, These provisions are not 
appropriate to a subdivision for leases for foundations as 
contemplated by Plan 1275-1, There appear to be only two 
possible alternatives: 

(1) The Approving Officer could refuse to approve the plan 
on the grounds that it does not comply with the By-law, 
This would presumably put an end to the Project, 

(2) The Council could, by by-law, relieve the owners and 
developers from the obligation of complying with those 
sections of the By-law with which it is either im- 
practicable or impossible to comply in respect of the 
contemplated subdivision for foundations. (Note: the 
sections from which relief would require to be given 
are set out in Schedule "A" to this report.) 


IT IS RECOMMENDED: 


1, That the Mayor and the City Clerk be authorized to 
execute the endorsement on the subdivision plan numbered 
1273-19 which will establish the two streets as road 
allowance , 

2. That the Corporation Counsel prepare a by-law to relieve 
the applicant for subdivision approval from those 
sections of the Subdivision Control By-law with which 

it is not possible to comply in respect to Plan 1275-1. 

If Council agrees, an appropriate by-law will be submitted 
to Council under "BY-LAWS".' 

YOUR BOARD recommends that the foregoing recommendations be 
adopted , " 

MOVED by Aid. Bird, 

THAT the foregoing report of the Board of Administration 
be approved. 

- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

I . Application to Paint Design on Sidewalk 

MOVED by Aid. Bird, 

THAT, pursuant to request received and Board of Administration 
report dated February 2, 1970, the following recommendation be 
adopted : 

"that Big Scoop Industries Limited be permitted to paint 
the sidewalk in front of the entrance to their premises 
on the northwest corner of 41st Avenue and Balsam Street, 
subject to the following conditions: 

(1) That the paint have a non-skid finish when dried, 
in both dry and wet weather. 

(2) That following the expiration of a 90-day period 
the paint be removed and the sidewalk be left in a 
condition satisfactory to the City Engineer. 

(3) That Big Scoop Industries Limited enter into an 
agreement satisfactory to the Corporation Counsel, 
indemnifying the City against any claims resulting 
from the laying of the paint." 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Broome, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid. Broome, 
SECONDED by Aid. Adams, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

BY-LAWS 

1. BY-LAW TO AMEND BY-LAW No. 4451 BEING 
THE BUSINESS TAX BY-LAW 


MOVED by Aid. Wilson, 
SECONDED by Aid. Bird, 

THAT leave be given to introduce a By-law to amend By-law 
No. 4451 being the Business Tax By-law, and the By-law be read a 
first time. 

- CARRIED 

MOVED by Aid. Wilson, 
SECONDED by Aid. Bird. 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Wilson, 
SECONDED by Aid. Bird, 

THAT Council do resolve itself into Committee of the Whole, to 
consider and report on the By-law, His Worship the Mayor in the 
Chair . 

- CARRIED 

MOVED by Aid. Wilson, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 


cont 'd . 
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BY-LAWS (cont'd ) 

BY-LAW TO AMEND BY-LAW No, 4451 BEING 
THE BUSINESS TAX BY-LAW (cont'd) 

MOVED by Aid. Wilson, 
SECONDED by Aid. Bird, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Wilson, 
SECONDED by Aid. Bird, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED 

(The By-law received three readings) 

2. BY-LAW TO AMEND BY-LAW No. 4450 BEING 
THE LICENSE BY-LAW 

MOVED by Aid. Wilson, 
SECONDED by Aid. Bird, 

THAT leave be given to introduce a By-law to amend By-law 
No. 4450 being the License By-law, and the By-law be read a first 
time . 

- CARRIED 

MOVED by Aid. Wilson, 
SECONDED by Aid. Bird, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Wilson, 
SECONDED by Aid. Bird, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in the 
Chair . 

- CARRIED 

MOVED by Aid. Wilson, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Wilson, 
SECONDED by Aid. Bird, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Wilson, 
SECONDED by Aid. Bird, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED 

(The By-law received three readings) 
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BY-LAWS (cont'd ) 

3. BY-LAW TO AMEND BY-LAW No. 3575, BEING THE ZONING 
AND DEVELOPMENT BY-LAW (to establish new building 
line S/S Powell Street between Vernon Drive and 
Campbell Avenue and to cancel existing building line 
N/S Powell Street between Gore and Campbell Avenues 
and S/S of Powell from Gore to Vernon Drive) 


MOVED by Aid. Hardwick, 
SECONDED by Aid. Calder, 

THAT leave be given to introduce a By-law to amend By-law 
No. 3575, being the Zoning and Development By-law, and the 
By-law be read a first time. 

- CARRIED 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Calder, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Calder, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in 
the CHair . 

- CARRIED 

MOVED by Aid. Hardwick, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Calder, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Calder, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED 

(The By-law received three readings) 

4. BY-LAW TO AMEND BY-LAW No. 3334, BEING 
THE SUBDIVISION CONTROL BY-LAW 


MOVED by Aid. Broome, 
SECONDED by Aid. Calder, 

THAT leave be given to introduce a By-law to amend By-law 
No. 3334, being the Subdivision Control By-law, and the By-law be 
read a first time. 

- CARRIED 

MOVED by Aid. Broome, 
SECONDED by Aid. Calder, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Broome, 
SECONDED by Aid. Calder, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in 
the Chair. 

- CARRIED 


cont 'd . 
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BY-LAWS (cont'd ) 

BY-LAW TO AMEND BY-LAW No. 333 4, BEING THE 
SUBDIVISION CONTROL BY-LAW (cont 'd) 


MOVED by Aid. Broome, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Broome, 
SECONDED by Aid. Calder, 

THAT the report of the Committee of the Whole be adopted, 

- CARRIED 

MOVED by Aid. Broome, 
SECONDED by Aid. Calder, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED 

(The By-law received three readings) 


MOTIONS 

1, Establishment of Division of Housing and 
Civic Property Development 


On January 27th, Notice was called on the following motion: 

MOVED by Aid, Hardwick, 
SECONDED by Aid. Phillips, 

THAT WHEREAS Civic initiatives in housing, renewal, and 
subdivision are increasing in number, and 

WHEREAS planning, properties and insurance, building and other 
departments are seen to be involved in Civic development, and 

WHEREAS public should have clearly identified place to address 
inquiries, and Council should have a designated official to speak 
on such matters; 

BE IT RESOLVED THAT in the process of reorganization of the 
Planning Department, the Director consider the establishment of 
a Division of Housing and Civic Property Development. 

(referred) 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT the subject matter in the foregoing motion be referred 
to the Board of Administration for report thereon to the Standing 
Committee on Planning and Development. 


- CARRIED 
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MOTIONS (cont'd ) 

2 . Union-Prior Couplet: Review 

On January 27th the following Notice of Motion was submitted: 

MOVED by Aid, Hardwick, 
SECONDED by Aid. Calder, 

THAT WHEREAS protests have been received from east side 
residents on use of Union/Prior couplet; 

AND WHEREAS Council's expressed policy is for a freeway route 
along the Great Northern cut; not along Venables Street; 

AND WHEREAS Georgia Viaduct traffic should be directed toward 
the eventual east-west routing; 

AND WHEREAS the Malkin Street alignment was rejected because 
of the recommended provision of a viaduct over the railway; 

BE IT RESOLVED THAT this route be reviewed substituting for 
the viaduct as an interim measure, a grade crossing similar to the 
one proposed for Union/Prior couplet, 

(def erred) 

In considering this motion it was noted communications were 
received from two organizations: Association to Tackle Adverse 
Conditions, and the Strathcona Property Owners & Tenants 
Association, requesting an opportunity to appear before the 
Council on the matter. 

MOVED by Aid. Calder, 
SECONDED by Aid. Wilson, 

THAT this whole matter be deferred for consideration following 
the hearing of delegations as requested. 

- CARRIED 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Property Matters (cont'd) 

Acquisition for Union- Adanac Diversion: 
1175 Union Street (Clause 3) 


It was agreed to defer this matter for consideration following 
the hearing of delegations re the Union/Prior Couplet: Review. 


NOTICE OF MOTION 

1, Stanley and Now Fountain Hotels and 

Parking in Vicinity of Cordova and Abbott Streets 

Alderman Phillips and Alderman Hardwick submitted the following 
Notice of Motion: 

"THAT WHEREAS City Council received and' accepted in principle 
the report of the Planning Department and its consultants on 
Gastown redevelopment; and 

WHEREAS a moratorium on demolition of the Stanley and New 
Fountain Hotels was requested over eight months ago and the 
buildings are deteriorating; and 

WHEREAS a major social problem has been highlighted with the 
eviction of long-term residents; and 


cont 'd . 
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NOTICE OF MOTION (cont'd ) 
Stanley and New Fountain Hotels and 

Parking in Vicinity of Cordova and Abbott Streets (cont'd ) 

WHEREAS a parking problem has been clearly recognized in the 
area; and 

WHEREAS a location for civic archives has been under 
discussion; and 

WHEREAS archives and senior citizen accommodation have both 
been suggested Centennial projects; 

THEREFORE BE IT RESOLVED THAT the City consider purchasing 
the Stanley and New Fountain Hotels (by expropriation if 
necessary) for 

(i) a hostel for permanent residents of the area 

(ii) civic archives 

(iii) Blood Alley development in the rear 

(iv) provide rentable ground space 

AND FURTHER THAT this development be adopted as the 1971 
Civic Centennial project; 

AND FURTHER THAT the City explore means to provide major 
parking facility in the vicinity of Cordova and Abbott," 


(Notice) 


Notice was recognized by the Chair. 


The Council recessed at approximately 3:00 p.m. to reconvene 
*In Camera' in the Mayor's Office, following which the Council 
adjourned at approximately 4:45 p.m. 


*** 


The foregoing are Minutes of the Regular Council meeting dated 
February 3, 1970, and the reports referred to are thos on 
Page(s) (^3^ — 4 ST 
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January 30th, 1970 
The following is a report of the Board of Administration: 

WORKS & UTILITY MATTERS 

CITY ENGINEER'S REPORT 
(Dated January 30th, 1970) 

1 . Sewer on 20th Avenue frorr Oak Street to Laurel Street 

"This sewer was inspected by T.V. and found in poor condition. It 
should be reconstructed prior to proposed 1970 street paving. 

The estimated cost is $11,700. 

I RECOMMEND that $11,700 be charged to the 1969 Sewers Capital 
Budget, Account Code 0115/7001 'Provision for Unspecified Projects - 
Miscellaneous ' . " 

Your Board RECOMMENDS that the foregoing be approved. 
RECOMMENDATION 

2. Underground Wiring to serve Proposed Subdivision 
of Privately-owned Property. 

Preliminary approval has been granted by the Approving Officer to 
the subdivision of the following properties: 

1. Lots 15 and 16, Blocks 8, 9, 56 and 57, D.L. 36 and 51 - 
3533 Vanness Avenue. (See Drawing S-161) 

2. Lot "A", Block 1, S.E.h and N.E.^ Section 38, T.H.S.L. - 

3400 Lougheed Highway. (See Drawing S-162) 

3. Lot 3, Block "J", D.L. 323 - 

8076 Heather Street. (See Drawing S-163) 

N. B. Drawings are on file with the City Clerk 

Final approval of the above-noted subdivisions could only be 
granted upon compliance with the following condition: 

"That the applicant enters into an agreement with the City that 
will ensure that all power, telephone and other wire or cable 
within the subdivision shall be installed underground at no 
cost to the City," as prescribed under Section #18 of the Sub- 
division Control By-law. 

Under Section #19 of the By-law, "the City Council may waive 
the requirements of Section #18 with respect to any particular 
wire or cable or to all wires or cables within a subdivision if the 
Council deems that the applicant would be put to an unreasonable 
expense in placing such wires or cables underground." 

The Director of Planning and the City Engineer are of the 
opinion that the subdividers would be put to an unreasonable expense 
in placing such wires and cables underground as these are minor 
subdivisions in developed blocks which are already served by overhead 
wires located on the adjoining streets. 

It is therefore recommended by the Director of Planning and the 
City Engineer that City Council waive the said requirements of 
Section #18 of the Subdivision Control By-law with respect to power 
and telephone services for Subdivisions #1 and #3 noted above and 
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Item No. 2 cont'd 

with respect to the power service only for Subdivision #2 noted above. 
Your Board 

RECOMMENDS that the recommendations of the Director of Planning and 
the City Engineer be adopted. 
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FIRE & TRAFFIC MATTERS 


RECOMMENDATION : 


1 . Fire Boats - Ship's Husband 

The Corporation Counsel reports as follows : 

"With the retirement of former Fire Chief Jacks and the 
appointment of Fire Chief Konig, it is necessary to file a 
new declaration appointing a Ships' Husband for the two City 
fire boats. This is a requirement of the 'Shipping Act'. 
The appointment is customarily the Fire Chief for the time 
being. This is a document which must be executed under 
seal , 

I recommend that Fire Chief A, Konig be appointed Ships' 
Husband for Vancouver fire boats 'Vancouver II' and 'J, H, 
Carlisle', and that the Mayor and the City Clerk be authorized 
to sign the appointment and affix the City seal thereto," 

Your Board 

RECOMMENDS that the foregoing recommendation of the Corporation 
Counsel be approved. 


********* 
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FINANCE MATTERS 

RECOMMENDATIONS 

1. Vancouver Museums Association - 
Gift Shop Agreement 

By direction of Council, an agreement was entered into 
between the City of Vancouver and the Vancouver Museums Association, 
which granted to the Museums Association an area in the Centennial 
Museum lobby for the operation of a gift shop. The agreement had a 
term of l5 months, and was extended by Council on September 23, 1969, 
on a month-to-month basis. 

Based on the experience of the operation, a new agreement, 
approved by the Board of Trustees of the Vancouver Museums Association 
and the Greater Vancouver Civic Museum and Planetarium Board, has been 
drafted. 

There have been some changes made in the provisions of the 
draft agreement and the previous agreement, and the Corporation 
Counsel reports that in summary they are: 

(1) The original agreement provided that the term of the licence 
be for a period of fifteen months from the first day of June, 
1968. 

The new agreement is for an indeterminate period (subject to 
a ninety-day termination clause which was also provided in the 
old agreement ) . 

(2) The original agreement provided that the inventory of the gift 
shop should not exceed the value of $5,000 without the consent 
of the Board of Administration. 

The proposed new agreement has no such limitation. 

(3) The original agreement provided that any surplus monies in the 
operation of the gift shop may be spent on the acquisition or 
restoration of such articles, specimens, displays or collections 
approved by the Director of Museums after consultation with the 
Vancouver Civic Museum Board, and that any surplus monies not 

so expended were to be paid over to the Vancouver Civic Museum 
Board in trust for the acquisition, restoration or improvement 
of displays, exhibits and collections. 

The proposed new agreement simply provides that surplus monies 
shall be expended on the acquisition, restoration or improve- 
ment of such articles, specimens, displays or collections or 
for any other purpose as may be in the interest of the Vancouver 
Museums and Planetarium, as may be determined by the Association 
and approved by the Greater Vancouver Civic Museum and Planetarium 
Boa rd . 

(i|) The original agreement provided that upon termination of the 

agreement between the City and the Vancouver Museums Association 
that any monies remaining after the payment of all liabilities 
and expenses incurred in the operation of the gift shop would 
be paid over to the Vancouver Civic Museums Board in trust for 
the acquisition, restoration or improvement of the displays and 
col 1 ecti ons . 


. Cont'd. 


FEB 3 1970 


G42 


Board of Administration, January 30, 1970 (PINANCF - 2) 

Clause No. 1 (Cont'd.) 


The proposed new agreement provides that upon termination of 
the agreement any monies remaining after payment of liabilities 
and expenses are to be retained by the Association in trust for 
the acquisition, restoration or improvement of specimens, 
displays or collections for the Vancouver Museums and Planet- 
arium, or such other purpose as may be in the interest of the 
museum as determined by the Association and approved by the 
Greater Vancouver Civic Museum and Planetarium Board. 

A copy of the proposed agreement is on file with the City 

Clerk. 

RECOMMENDED that the changes in the proposed agreement 
between the City and the Vancouver Museums Association concerning 
the Museum lobby area be approved and the Mayor and City Clerk be 
authorized to execute same on behalf of the City, 


2. Lease of the Queen Elizabeth Theatre 
Parking Garage 

The Theatre Manager reports as follows: 

"Clause 6(b) of the Garage Lease requires the Theatre Manager 
to examine the operating expenses of the Lessee and report 
to City Council the anticipated operating expenses for the 
current year. Then Council shall determine whether the 
operating expenses for the current year shall be increased 
or decreased and the pertinent clause shall be amended 
accordi ngly. 

In the lease dated December 3, 1968, Council authorized 
maximum allowable expense for 1969 for the garage of $l8,350. 
Actual expenses for the year amounted to $16,983. The Theatre 
Manager recommends that the allowable operating expenses for 
the garage for the year 1970 remain at $l8,350." 

Your Board RECOMMENDS that the recommendation of the 
Theatre Manager be adopted. 


CONSIDERATION 

3. Grant: Vancouver C.B.C. 
Radio Orches tra 


A letter dated January 27, 1970, has been received from 
Mr. John Avison requesting a grant of $1,000 to assist the Vancouver 
C.B.C, Radio Orchestra, which will be touring Northern British 
Columbia commencing this week. 

The Canada Council has given a grant of $6,000 and 
approaches have been made to other sources for possible assistance. 
A substantial portion of the expense for travel is being borne by 
the Fairbanks Concert Association. 

Your Board notes that Council has dealt with similar 
requests in the past as follows: 


Cont' d. 
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Clause N.o. 3 (Cont ' d. ) 

July 190^"^ - B.C. Beefeater Band - $^00 Approved. 

Travel to Europe 

February 1969 - Vancouver Ladies' Pipe Band - No action. 

Travel to Scotland 

Your Board submits the foregoing for the consideration of 
Council at this time because of the date of the tour. 


(Copies of the letter dated January 27, 1970, are circulated 
for the information of Council.) 


INFORMATION 

k- B.C. Municipal Retired Employees' Association and 
the Vancouver Superannuated Police Officers' 
Association: Increase in Pensions 


A letter addressed to His Worship the Mayor, copy of which 
is circulated, was referred to the Director of Finance who reports 
as foil ows : 

"This subject was last dealt with on April 23rd, 1968 when 
Council granted an increase of SOei per month to this particular 
group of pensioners for each year of service not exceeding 25 
or 35e^ per month to their widows. The cost at that time was 
estimated at $6l,600 for the first year. 

The letter from the Associations notes that this group of pen- 
sioners, who retired prior to April 1, 1957, did not receive 
improved pensions under the legislation passed in 1958. However, 
since that time there have been two increases for this group of 
pensioners of the City of Vancouver in recognition of this 
difference, that have not been given to pensioners who retired 
immediately after that date. The report approved by Council on 
April 23rd 1963 gave certain comparative information of employees 
with 30 years service, which shows that if the 1968 increase is 
included, the service pension (part from employer contributions) 
would be as follows: 


Ca tegory 
Laborer 


Serv i ce 
Yea r s 

30 


Clerk 1 1 1 


30 


Pensioners who retired prior to April 1, 1957 
would receive: 


Under 
Present 
Pens ion 


If addi t i ona I 
50(zf per mo. for 
each year of 
service (max. 25 
years) is 
prov ided 


$8.i|0 more $20. 90 more 


than one who 
retired just 
after 

April 1, 1957 

$6.90 less 
than one who 
retired just 
after 

April 1, 1957 


than one who 
retired just 
after 

April 1, 1957 

$5.60 more 
than one who 
reti red just 
after 

April 1, 1957 


If a dd i t i ona 1 

$ 1 . 00 per rr.:0 . 

of servi ce 

(maximum 

25 yea r s ) is 

provi ded 

$33.14-0 more 
than one who 
retired just 
after 

April 1, 1957 

$18.10 more 
than one who 
retir'ed just 
after 

April 1, 1957 


Cent' d 
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Ca tegory 

Pol ice 
Cons ta b 1 e 


Se I'vi ce 
Yea rs 

30 


Pens i oners who 
would receive: 


retired prior to April 1, 195/ 


Unde r 
Present 
Pens i on 


If add i t i ona 1 
30(2^ per mo. for 
each year of 
service (max 
years) is 
prov ided 


25 


$36.80 less $2i|.30 less 
than one who 
ret i red jus t 
after 

April 1, 1957 


than one who 
retired just 
after 

April 1, 1957 


I f 'add i t i ona 1 
$1 . 00 per mo. 
of se rv i ce 
( ma X i mum 
25 yea r s ) is 
p rov i ded 

$11.80 less 
than one wtio 
retired jus t 
after 

April 1, 1957 


N.B. It is difficult to make absolute comparisons due to 

differences in maximum retirement ages, salary variances, 
years of service, variety of choice of pension plan chosen 
by employee and other variables. 

The foregoing shows that a further increase of 50i2f per montfi 
would probably over-compensate laborers and clerks who retired 
prior to April 1 957 , for tTie difference created by the 


legislative ctiange on April 1, 
retired immediately after that 
advantage of police constables 
category for an increase of $1 


each year of service to a maximum of 25. 


1957, as compared to those who 
date and would reduce the dis- 

Figures are also given in each 
00 per month to pensioners for 


Othe r Details 

The report approved by Council on April 23, 1968, also gave 
considerable detail which showed amongst other matters that 
these pensioners and their wives are for the most part each 
entitled to the old age pension. 


Other Municipalities 

The letter states that Burnaby has granted a $1.00 per month 
increase and it appears that Burnaby followed Vancouver's 
example in 1968 and has also recently given a further increase 
of $1.00 as of December, 1969. However, to put this into 
perspective, Burnaby has only 13 pensioners in this category 
and the cost of this increase is estimated at $2,200 per annum. 
Vancouver compares to Burnaby at approximately I4. to 1 so that 
if Vancouver's situation compared to Burnaby's the cost to 
Vancouver would be about $9,000 per annum. The facts are that 
in 1957 Burnaby was no where near one-quarter the size of 
Vancouver and, therefore, Vancouver today has relatively far 
more pensioners who retired prior to April 1, 1957, than has 
Burnaby of today. Vancouver pensioners in this category in 
fact number l\.20 rather than 52, or l\. times the 13 pensioners 
for Burnaby. The actions of other municipalities in granting 
an increase do not therefore necessarily result in the 
assumption of a relatively heavy financial burden. 

The estimated Vancouver costs of an increase are: 


SOi for pensioners or 35i2^ 
for their widows for each 
year of service to a maximum 
of 25 years 

$1.00 for pensioners or 
70(zf for their widows for 
service as above 


First year cost $51,000 

First year cost $102,000 
. . . Cont ' d. 
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Clause No. (Cont'd.) 

It is estimated that the fifth year costs would be about 70% of 
the first year costs." 

Your Board submits the above report of the Director of 
Finance to Council for information. 


FOR ADCPTIOM SE. r.'^r^^j LpX i 
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PERSONNEL MATTERS 


REGULAR REPORT 


RECOMMENDATION 


JANUARY 23, 1970 


Group Insurance Coverage - 
Library Employees 

The Director of Personnel Services reports as follows: 

"On the basis of a Memorandum of Agreement dated June 20, 
1969, between the Vancouver Public Library Board and the 
Vancouver Public Library Staff Association, Local No. 391, 
Regarding a change in Group Insurance coverage, negotiations 
have now been completed. 

The relationship between coverage for members of Vancouver 
City Hall Employees' Association, Local l5, and those of 
Vancouver Public Library Staff Association, Local 391, are 
set out below: 


Employees Who Are 

Members of Coverage 

City Hall Employees' Based on 

Assn. . Loca 1 l5 Annual 

Sa la ry @ 
Sept. 30/69 

Library Staff Assn. 


Effective Dec. 1, 1969 
Monthly Premium per $1000 
Emp 1 oyee Empl oyer 


31 


31 


PRESENT 


Ma 1 es 


Based on 
Annua 1 
Sa 1 a ry 
Life 
AD & D 


23 
03 
"2E 


.23 
.03 
7^ 


Fema les 

Library Staff Assn, 
PROPOSED 

Ma les 
and 

Fema les 


Flat $1000 

Life 

AD & D 


Based on 
Annua 1 
Sa 1 ary 
Life 
AD & D 


23 
03 


.23 
.03 

T2F 


Effective Mar. I/70 Estimated 
Monthly Premium per $1000 


20 
03 
"21 


.20 
.03 


Maximum coverage $50,000. Over $25,000 full premium paid by 
employee. No benefits for retired employees. 


Cont ' d. 
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(REGULAR PERSONNEL 


This is essentially a change in coverage for Library Females 
only. Previous Flat coverage will now become coverage based 
on annual salary at January 1, 1970. Allowing time for 
administering the Payroll change, the effective date for 
change ' of coverage should be March 1, 1970. 


Although the amount of insurance 
female staff, the estimated rate 


coverage will increase for 
, ^^^....^^^^ . ^ per thousand will drop 

somewhat because of age distribution of a considerably 
younger group than the male staff. 

The additional cost to the City (based on effective rates 
August 1969) estimated by Daniels & Fowler is approximately 
$2914.. 00 per month. For "l970 (10 months) would amount to 
$2,9i|.0.00 and should be included in the 1970 Budget. 


It is therefore recommended that changes to 
Insurance coverage for the Vancouver Public 
Association Local 391, be approved." 


the Group 
Library Staff 


Your Board RECOMMENDS that the foregoing recommendation 
the Director of Personnel Services be adopted. 
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PERSONNEL MATTERS 


SUPPLEMENTARY REPORT 


JANUARY 30. 1970 


RECOMMENDATIONS 

1. Car Allowances - 

Public Health Inspectors 

The Director of Finance reports as follows: 

"The Medical Health Officer has requested that two additional 
car allowances be authorized for Public Health Inspectors. 
He gives as the main reason that these Inspectors now 
operate from the City Hall East Wing ratl^er than from Units 
close to their operations, and further that their duties 
have been expanded over the past few years due to government 
regulations governing liquor and food establishments and 
welfare institutions." 

The Director of Finance RECO^^MENDS and your Board concurs 
that two additional car allowances be established for Public Health 
Inspectors, one to take effect immediately, and the other to take 
effect when the City car assigned to the audiometrist is required, 
when an incumbent is found for that position. 


2. 1969 Vacation Carry-over - 
Mr . J . Trayner , 
Engineering Department. 

The Acting Director of Personnel Services reports as follows: 

"a letter has been received from Mr G. Lawson, Deputy City 
Engineer, requesting deferment of Mr. J. Trayner's 1969 
vacation entitlement (2-^ days) to 1970. Mr. J. Trayner, 
Sanitation Branch, Engineering Department, commenced 
employment with the City on September 29, 1969, and was 
entitled to 2-^ days vacation for the period worked to 
December 31, 1969. 

Because of a misinterpretation of the instructions regarding 
deferred vacations, Mr. Trayner was advised that he could 
defer this period to 1970 if he so wished. This misinterpreta- 
tion has now been corrected. 

Under the circumstances, I recommend that Mr. Trayner should 
be permitted to take his 2-^ days vacation for 1969 in 1970." 

Your Board RECOMMENDS that the foregoing recommendation of 
the Acting Director of Personnel Services be adopted. 


. . 2 
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3 . Travel re Museum M-onitor System 

Your Board has received the following report from the 
Administrative Analyst: 

"Enquiries have disclosed that the Edmonton Museum is using 
a monitor system to safeguard exhibits on display in its 
galleries. It is believed that substantial cost savings 
can be achieved by introduction of the system. 

I recommend that Mr. M. Torrance, the Administrative 
Assistant at the Museum, whose duties include supervision 
of the Museum Attendants, be authorized to travel to 
Edmonton to examine the system and report back. The cost 
for two full days is: 

Return air fare $ 72.00 

Hotel, meals and incidental expenses 63 . 00 

$125. 00 

It is also recommended that funds be provided prior to the 
approval of the 1970 budget." 

Your Board RECOMMENDS that the above report of the Admini- 
strative Analyst be approved. 


BOARD OF ADMINISTRATION 

PROPERTY MATTERS 
JANUARY 30, 1970 

The Board considered matters pertaining to Properties and submits the 
following report. 


PART I 
SALES 

RECOMMENDATIONS 

1. RECOMMENDED that the following offers received by the 

Supervisor of Property and Insurance be approved under the terms and 
conditions set down by City Council: 

Re: Lot 2, D.L. 729, Plan #13271 

Sit: N/S 49th Ave., between Elgin & Inverness Sts. 


NAME LOT 

O.C. Blum 2 
Construction 
Co. Ltd. 


APPROX.SIZE 

47' X 113 ' 
47' X 119' 


SALE PRICE TERMS 


CONDITIONS 

This lot Is known 
to contain peat 
and no guarantee 
Is given to soil 
stability. 


$12,030.00 9 3/4^ 


Re: Lot 25, D.L. 729, Plan #13271 

Sit: S/S 48th Ave., West of Inverness St. 


NAME 


LOT APPROX.SIZE 


O.C. Blum 
Construction 
Co. Ltd. 


25 


33' X 96' 
95 ' X 97 ' 


SALE PRICE 


TERMS 


$12,030.00 9 3/4^ 


CONDITIONS 

This lot Is known 
to contain peat 
and no guarantee 
Is given to soil 
stability . 
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PART II 

SUNDRIES 

2. Subdivision of Lands between 

15th and 18th Avenues, 
Dumfries and Knight Streets 

The Supervisor of Property and Insurance reports as follows: 

"On March 22, I966, City Council approved in principle 
the resubdlvision of City-owned lands within the area 
bounded by 15th and l8th Avenues, Dumfries and Knight 
Streets, and authorized the Supervisor of Property and 
Insurance to negotiate for the acquisition of certain 
privately-owned lands required to implement the sub- 
division. The necessary property acquisitions have 
been completed and the City Engineer has prepared 
Plan marginally numbered LC430 showing the subdivision. 

The installation of sewer and water facilities was 
approved by Council in June I969, and, in accordance 
with the subdivision control by-law, it is proposed 
that concrete sidewalks and curbs and gutters be 
installed on the newly created unnamed East-West 
cul-de-sac street, as local improvement projects. 

The development of this subdivision incorporated a 
number of City-owned as well as a number of privately- 
owned properties. Approximately 37^3^0 sq.ft. of 
one of the major privately-owned properties which 
consisted of approximately one acre was required for the 
subdivision development. H The balance of this 
property (7,190 sq. ft.) was not acquired by the City 
and presently contains a dwelling which fronts on to 
Knight St. with flankage on the newly created access 
road to the subdivision. This flankage Is subject 
to local improvement taxation for curbs, gutters and 
sidewalks, ft This property is known as 3286 Kr.ight St. 

During negotiations with the owner of the above 
mentioned property, it was agreed, as part of the cost 1 
of acquisition, that the City would absorb that portion 
of local Improvement taxes attributable to this flankage. 
This aspect of the negotiation was omitted as an over- 
sight in reporting the acquisition to City Council on 
November 22, I966. Therefore, authority is now re- 
quested to charge the local improvement cost, estimated 
to be $600.00, attributable to the flankage of 3286 
lOilght Street, to the cost of the subdivision project. 

RECOMMENDED that subdivision plan marginally numbered 
LC430, which is circulated, be approved and the Supervisor 
of Property and Insurance be authorized to effect 
registration of same. 

FURTHER RECOMMENDED that the City Clerk be authorized 
to sign the necessary petitions on behalf of the City 
of Vancouver for the installation of sidewalks and 
curbs and gutters, on the newly created cul-de-sac 
street . 

FURTHER RECOMMENDED that the newly created City-owned 
lots, as shown on subdivision plan LC430 be declared 
assessable for the local improvement projects for side- 
walks and curbs and gutters. 


continued . . / 3 
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Item No . 2 cont 'd 

FURTHER RECOMMENDED that the local Improvement charges 
for curbs and gutters and sidewalks which would normally 
be levied against 3286 Knight Street (Lot A, Block 4, 
D.L. 756, Plan #125^2) be borne by the City as part of 
the cost of subdivision." 

Your Board 

RECOMMENDS the foregoing recommendations of the Supervisor of Property 
and Insurance be adopted. 

3. Acquisition for Union-Adanac Diversion 
1175 Union Street 

The Supervisor of Property and Insurance reports as follows: 

"On September 9, I969, City Council adopted a report of 
the Standing Committee on Planning, Development and 
Transportation dated Aug. 28, 19^9^ wherein the 
Supervisor of Property and Insurance was authorized to 
begin negotiations as soon as possible for the acquisi- 
tion of various properties required to connect Union 
Street and Adanac Street, including Lots A & B of Lots 
18 - 22, Blk. 21, D.L. 182A being 1175 Union Street. 

These premises comprise a site 90.73' x 122', zoned 
M-1, improved with a one storey concrete hollow block 
industrial building approximately 90.5' x 102' in size 
erected in 1959. This building has a concrete found- 
ation, concrete slab floor, tar and gravel roof and is 
heated by two automatic gas furnaces. The front portion 
contains offices, a lunch room, washrooms, furnace room 
and 8 plumbing fixtures. Inner office walls 
are finished In plywood with tiles on ceiling and 
floor. The rear portion has an area of approximately 
8,000 square feet and is used as a machine shop for the 
repairing and rebuilding of gasoline and diesel engines. 

This property is held undei- lease expiring Nov. I5, 1974, 
with the Lessee having an option to renew for a further 
15 years at a negotiated rent. Negotiations are con- 
tinuing with the lessee regarding the amount of compen- 
sation payable for the prior termination of the lease. 
A separate report is to be submitted at a later date. 

Following negotiations with a representative of the 

owners, they agree to sell for the sum of $86,500.00 

as of Jan. 31^ 1970, subject to the existing lease. 

This price Is considered to be fair and equitable. 

It Is proposed to demolish the building when vacant 

to enable the City Engineer to proceed with the development 

of the road. 

RECOMMENDED that the Supervisor of Property and 
Insurance be authorized to acquire this property for the 
sum of $86,500.00 on the foregoing basis, chargeable to 
Code #145/2805." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 
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4. Proposed Re-allgnment of N.W. Marine Drive 

at Sasamat Street, 4^32 N.W. Marine Drive 

The Supervisor of Property and Insurance reports as follows: 

"Reference Is made to Item 3, Building Matters, Nov. l4, 
1969, confirmed by Council on Nov. 18, 1969, regarding 
Lot 15, Block 129, D.L. 540 being 4532 N.W. Marine 
Drive. The Supervisor of Property and Insurance was 
authorized to negotiate Immediately for the acquisition 
of said property due to the owner submitting an 
application for a subdivision Into two lots each 60 ' 
X 95 ' which would prejudice the future re-allgnment of 
N.W. Marine Drive at this point. 

These premises comprise a one-storey non-basement frame 

dwelling erected in I915, with alterations made In 

1947 and 1948, on a lot 60 ' x 190 ' zoned R.S.I. 

The dwelling has an area of l8l2 sq. ft. contains 6 rooms 

plus a utility room, 7 plumbing fixtures, has a patent 

shingle roof, wood shingles on the exterior walls, a 

foundation of wood posts and concrete piers and Is 

heated by a gas furnace. This building Is In good condition 

for age and type. 

Following negotiations with the owner she has agreed to 
sell for the sum of $59,000.00 as of Jan. 31, 1970. 
This settlement price Is considered to be realistic, it 
being noted that the owner has received a bona-flde 
offer from a private Individual who Is prepared to pay- 
this amount provided that a subdivision into two 
parcels is possible. 

RECOMMENDED that in view of the above clrciimstances the 
Supervisor of Property and Insurance be authorized to 
acquire the above property for the sum of $59,000,00 
on the foregoing basis chargeable to Code 56I/IIO4 
(Land Purchase Fund for Future Civic Purposes)." 

Your Board 

RECOMMENDS the foregoing report of the Supervisor of Property and 
Insurance be adopted. 


5. Acquisition of Portion of Lot 11 

4559 Hoy St. for Subdivision 

The Supervisor of Property and Insurance reports as follows: 

"Reference Is made to Item 3, Board of Administration, 
Building and Planning Matters, May 16, I969, adopted by 
Council May 20, I969, wherein the Supervisor of Property 
and Insurance was authorized to enter into negotiations 
with private owners for inclusion of their lands in a 
scheme of subdivision, on the understanding that these 
negotiations may result in total acquisition, partial 
acquisition and/or an exchange of lands. 

A portion of Lot 11, Block 102, D.L. 36 & 51 known as 
4559 Hoy Street is required for the subdivision of 
City-owned land, west of Boundary Road between 29th 
and Monmouth Aves. 

This property consists of a modern single family dwelling 
in excellent condition on a site having a width of 
45.25', a depth of 88.5' on the north property line and 
117' on the south property line. The total area of the 
site is approximately 4650 sq. ft. 
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Item No. 5 cont'd 

To complete the new subdivision it will be necessary for 
the owner to convey her property to the City on a temporary 
basis. Following registration of the new plan of sub- 
division the City is to reconvey to this party a parcel 
measuring 46.25' x 96 ' having a total area of 4440 sq.ft. 
The net loss in area to the owner is approximately 230 sq. 
ft. 

The owner agrees to accept the sum of $100.00 for loss of 
land, subject to the following conditions: 

a) City to bear all costs of survey, documentation and 
registration. 

b) City Engineer to construct a concrete retaining wall 
with grade steps at the new front property line. 

c) Owner to remove rockery and existing fence at the 
front, without compensation and at no expense to City. 

d) City Engineer to place survey stakes on the new east and 
south property lines. 

The Director of Planning has endorsed the foregoing 
proposal as it relates to the new subdivision. 

This settlement is considered to be realistic. 

RECOMMENDED that the Supervisor of Property and Insurance 
be authorized to complete this transaction on the foregoing 
basis chargeable to Code 4912/456 (Property Purchases for 
Resale Account)." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 


6 . Marine Insurance 

The Supervisor of Property and Insurance reports as follows: 

"The City's existing Marine Policy insuring the City Police 
Boats V.P.D. #98 and V.P.D. #99 and Fire Boats 'J.H. 
Carlisle' and V.F.D. #2 expire February 20, 1970. 
The present broker is H.A. Roberts Insurance Agencies 
Ltd. who has placed the coverage with Underwriters at 
Lloyds. The present annual premium is $3,998.20. The 
insurance covers Hull, Machinery and Equipment, ship to 
ship collision and also contains a $100,00 franchise t with 
the following limits: 

a) Vancouver Fire Dept. #2 $540,000.00 

bj Vancouver Fire Dept. 'J.H. Carlisle' 185,000.00 

c) Vancouver Police Dept. #99 45,400.00 

d) Vancouver Police Dept. #§8 12,200.00 

Tenders for the renewal of this policy were invited. 
Sealed tenders to renew this insurance were opened by the 
Board of Administration, January 26, 1970 and referred 
to the Supervisor of Property and Insurance for tabulation 
and report. 
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(PROPERTIES) . . 


Item No . 6 cont ' d 


Four tenders were received and are tabulated as below: 


Company 

a) H.A. Roberts 

b) Leslie Wright 

& Rolfe 

c) Bell Irving 

Insurance 

d) Dale & Company 


Underwriters 
Underwriters at Lloyds 100;^ 

Underwriters at Lloyds 100^ 
Underwriters at Lloyds 100^ 

Underwriters at Lloyds 100^ 


Quoted Annual Premlui 
$4,053.20 

4,166.24 
4,239.66 

4,400.00 


RECOMMENDED that tender (a) submitted by H.A. Roberts 
on behalf of Underwriters at Lloyds to insure the City's 
Marine Fleet during the 1970-71 policy term be accepted." 


Your Board 


RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 


********* 


i 


65G 

FEB -01970 

CITY OF VANCOUVER 

REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver was 
held on Tuesday, February 10, 1970, in the Council Chamber, at 
approximately 9:30 A.M. 

PRESENT : His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 
Hardwick, Linnell, Phillips, 
Rankin, Sweeney and Wilson 

CLERK TO THE COUNCIL : R. Thompson 

PRAYER , The proceedings in the Council Chamber were opened with 
prayer . 

ACKNOWLEDGMENT His Worship the Mayor acknowledged the presence 

in the Council Chamber of students from York House 
School under the direction of Mrs. Watts and 
students from Little Flower Academy under the 
direction of Miss O'Donnell. 

'IN CAMERA' MEETING 

The Council agreed to an 'In Camera' meeting later this day in 
regard to Property and Personnel matters, et al . 

ADOPTION OF MINUTES 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Bird, 

THAT the Minutes of the Special Council meeting (Court of 
Revision), dated January 29, 1970, be adopted. 

- CARRIED 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Linnell, 

THAT the Minutes of the Regular Council meeting (including 'In 
Camera'), dated February 3, 1970, be adopted. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Linnell, 
SECONDED by Aid. Adams, 

THAT this Council resolve itself into Committee of the Whole, 
His Worship the Mayor in the Chair. 

- CARRIED 

REPORT REFERENCE 

Ass't. City Engineer Left Turns: Main Arterial 

Traffic and Transportation Street Intersections 


UNFINISHED BUSINESS 

It was agreed to defer the following matters of Unfinished 
Business pending the hearing of delegations later this day: 

(a) Retention of Callister Park for Soccer 

(b) Union-Prior Couplet: Review 

(c) Acquisition for Union-Adanac Diversion 

(1175 Adanac Street) 
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ENQUIRIES AND OTHER MATTERS 

Alderman Phillips - commented on the Provincial Budget recently 

Provincial Budget brought down and expressed concern with 

the increased financial burden which it 
would appear this budget has placed upon 
municipalities. The Alderman felt the 
Council should discuss the matter further 
with a view to making strong representations 

It was agreed Alderman Phillips would 
bring in a motion in respect of this 
whole matter. 


Alderman Bird - suggested an enquiry be made as to the 

School Costs portion of the school costs for 1970 which 

will be classified as shareable by the 
Provincial Government and what will be 
the total cost to the City of the School 
Budget . 

Commissioner Ryan suggested this enquiry 
should be made of the School Board. 

No further action was taken. 


Alderman Bird - 
Community Services 
Complex (Britannia) 


advised of communication with the Minister 
of Municipal Affairs and communication 
between that Minister and the Federal 
Minister, Mr. Andras, in which it is 
indicated that British Columbia will be 
receiving limited funds for urban renewal. 
The Alderman concluded, therefore, that it 
is not likely the City will receive 
financial support this year for the 
Community Services Complex (Britannia) 
development . 


Alderman Bird - referred to information furnished to him 

Hydro Rates by the Engineering Department pointing out 

the fact that the equalization of electri- 
city rates throughout the Province results 
in Vancouver residential customers sub- 
sidizing residential customers in other 
areas . 


COMMUNICATIONS OR PETITIONS 

1. City Owned Land: 

75th Avenue and Angus Drive 

MOVED by Aid. Hardwick, 

THAT, pursuant to request received, a delegation from Horner 
Developments Ltd. be received in connection with their application 
in regard to purchase of City-owned lands at 75th Avenue and Angus 
Drive; it being understood the Board of Administration will be 
reporting thereon at the next regular meeting of the Council. 


- CARRIED 
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COMMUNICATIONS OR PETITIONS (cont'd) 

2, Housing as Function of Regional 
District: Meeting 

MOVED by Aid. Bird, 

THAT, pursuant to communication from the Greater Vancouver 
Regional District, Alderman Hardwick and a representative of the 
Board of Administration be authorized to attend a meeting of the 
Regional District's Public Housing Committee to be held at 2294 
West 10th Avenue, on Monday, March 2, 1970, at 9:30 a.m. 

— CARRIED 

(Aldermen Bird and Broome will be attending as members 
of this particular Committee) 

3. West End Community Centre/ Senior Citizens' 
Housing and Sale of Haro Park 

The Council noted the following communication from the 
Minister of Public Works: 


"Thank you for your letter of January 19, 1970, The cooperation 
of the City in extending the lease on several occasions is 
appreciated and I share your views that the present building 
has outlived its intended use. The Department therefore 
accepts your proposal (b) , that is, to extend the lease for 
one year from May 31, 1970, 

Mr, W, Koropatnick, our Regional Director at Vancouver, 
British Columbia, has received a copy of your letter and has 
been instructed to plan to have the building vacated by 
June 1, 1971, and to arrange that it be removed immediately 
thereafter, Vancouver officials of the Department will be 
communicating with City authorities in the near future 
respecting the lease extension," 

MOVED by Aid, Bird, 

THAT the foregoing letter from the Minister of Public Works 
be received for information, 

- CARRIED 


BOARD OF ADMINISTRATION AND OTHER REPORTS 


A . General Report, February 6, 1970 

Works and Utility Matters 

(i) Water Main Replacements Prior to 
Paving in 1970 (Clause 2) 


It was agreed to defer consideration of this clause pending 
Council consideration in respect of the Union-Prior Couplet: Review 
motion later this day, (see page 11) 

(ii) Museum-Marina Complex: 

Eastern Access (Clause 3) 

The Board of Administration submitted report of the City 
Engineer regarding access to the Museums and Marina complex, with 
particular reference to previous request of Council to report on 
leasing of land from the National Harbours Board for extension 
of existing roadway at First Avenue under the Bridge, A report 
of discussions with the National Harbours Board is set out 
concluding that it is unlikely the Harbours Board would lease this 
land , 

To provide alternate access from the East from some point 
near First Avenue and the rail crossing would cost in property 
acquisition and construction in the neighbourhood of half a million 

dollars , cont 'd . , . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Museum-Marina Complex: 
Eastern Access (cont'd ) 

It is advised the Planning Department is working with a 
developer in the matter of connecting Vanier Park eastward through 
the False Creek area by a permanent roadway. This would be 
considered as an alternate access to the Museum-Marina area. 

For Council 's information it is advised that portion of the 
present temporary access route, i,e. Cypress Street south of 
Cornwall to West 4th Avenue, is being initiated for local 
improvement at a Court of Revision to be held in June, 1970, 

The following recommendation is set out in the report: 

'that the easterly access to the Museum-Marina complex 
be examined as part of the longer term development of 
the whole of the south side of False Creek, and as part 
of the proposed Arbutus-Burrard Connector improvements 
to the Burrard Bridge south bridgehead,' 

MOVED by Aid, Bird, 

THAT the foregoing recommendation be approved, 

- CARRIED 

(iii) S.E, Sector, Tyne-Rumble Connector (Clause 1 ) 

MOVED by Aid, Adams, 

THAT Clause 1 of the report of the Board of Administration 
(Works and Utility matters), dated February 6, 1970, be adopted, 

- CARRIED 

Social Service and Health Matters 

Social Service Department: 
Home Visits Program - Follow-up 

MOVED by Aid, Linnell, 

THAT the report of the Board of Administration (Social 
Service and Health matters), dated February 6, 1970, be approved, 
and a copy furnished to the United Community Services, 

- CARRIED 

Building and Planning Matters 

(i) Cecilia Zanon Estate: 
SOOrKeefer Street (Clause 1 ) 

It) was agreed to defer consideration of this clause pending 
the hearing of delegation later this day, (see pages 8 and 9) 

(ii) Progress Report: 

Kerrisdale Beautif ication (Clause 2) 

MOVED by Aid, Bird, 

THAT Clause 2 of the report of the Board of Administration 
(Building and Planning matters), dated February 6, 1970, be 
received for information. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
Finance Matters 

(i) Synthetic Turf in Empire Stadium: 

B.C. Track & Field Association (Clause 2 ) 

A request was received from the B.C. Track & Field Association 
that the Council hear a delegation in support of its concern in 
the proposal to install synthetic turf in Empire Stadium. 

MOVED by Aid. Phillips, 

THAT this matter be referred to the Standing Committee of 
Council on General Purposes at which time the B.C. Track & Field 
Association, together with other interested parties, be given an 
opportunity to appear. 

- CARRIED 

(ii) Request for Surplus Office Equipment 
Canadian Amateur Swimming Association (Clause 4 ) 

The Board of Administration submitted report of the Purchasing 
Agent on a request from the Canadian Amateur Swimming Association 
for surplus Citv office eauipment. It is set out in the report 
that certain items of this equipment are available in surplus 
stores to the value of approximately $168.00. The Association 
requested such be made available to them either by grant or at a 
reasonable price without auction procedures. 

MOVED by Aid. Bird, 

THAT a grant of $168.00 be made to this organization to 
assist them in purchasing the City office equipment now in surplus 
stores . 

- LOST 

MOVED by Aid. Broome, 

THAT this equipment now in surplus stores and amounting to 
approximately $168.00, as referred to in the report of the Purchasing 
Agent, be made available to this organization apart from auction 
and at a reasonable price as approved by the Purchasing Agent. 

- CARRIED 

(iii) Balance of Finance Matters 

MOVED by Aid. Adams, 

THAT Clauses 1, 3 and 5 of the report of the Board of Adminis- 
tration (Finance matters), dated February 6, 1970, be adopted. 

- CARRIED 

B. Personnel Matters, Supplementary, 
February 6, 1970 

C. F.M.M. Finance Committee Meeting: 
Montreal - February 27, 1970 

MOVED by Aid. Bird, 

THAT the report of the Board of Administration (Personnel 
matters. Supplementary), dated February 6, 1970, be adopted. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

C . Property Matters, February 6, 1970 

(i) Lease Renewal: Widening Strip 

N/S Point Grey Road, East of Wallace Street 
(Clause 3) 


MOVED by Aid. Hardwick, 

THAT consideration of this clause be tabled pending a Report 
Reference on Long Range Planning in respect of proposed Jericho and 
Point Grey Road developments, 

- CARRIED 

(ii) Acquisition for Union-Adanac Diversion 
1151 Union Street (Clause 6) 


It was agreed to defer consideration of this clause pending 
the hearing of delegations later this day on the Union-Prior 
Couplet motion, (see page 10) 

(iii) Extension of Option to Purchase: 

British Columbia Housing Foundation (Clause 7 ) 

MOVED by Aid, Wilson, 

THAT this clause be adopted, subject to approval of the 
Provincial Government, 

- CARRIED 

(iv) Balance of Property Matters 

MOVED by Aid, Bird, 

THAT Clauses 1, 2, 4, 5, 8 and 9 of the report of the Board of 
Administration (Property matters), dated February 6, 1970, be 
adopted , 

- CARRIED 

D, Left Turns: Main Arterial 
Street Intersections 


The Board of Administration, under date of February 3, 1970, 
submitted a report from the City Engineer regarding left turns in 
respect of main arterial street intersections. The present practice 
is referred to as well as proposals to add further left turn pro- 
hibitions on arterial roads, and other additional measures such as 
signal modifications particularly during the 4-6 p,m, period. 
Details of main arterial streets involved at certain major 
intersections, are set out, 

MOVED by Aid, Broome, 

THAT the foregoing report be received for information, 

- CARRIED 

E, Provincial Court of British Columbia: 
Family Division 


The Board of Administration, under date of January 13, 1970, 
submitted an organizational report regarding the Family Division of 
the Provincial Court of British Columbia. The following summary of 
recommendations is set out and recommended by the Board of 
Administration : 


cent 'd . , , . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Provincial Court of British Columbia: 
Family Division (cont'd) 


"Summary of Recommendations : 
It is recommended that: 

(a) Three teams, each consisting of one Probation Officer III 
and five Probation Officers I or II be established to 
provide probation services in three defined districts of 
the City and, for this purpose, five additional Probation 
Officer II or I positions be established effective when 
filled. Also, approval be given to the establishment of 
one additional Clerk Typist position. 

(b) An additional position of Probation Officer III be 
established to serve as the Senior Intake Probation 
Officer, providing liaison with parents. Prosecutor, the 
Court Officers and the Probation Officers; also to assign 
cases to Probation Officers and co-ordinate the activities 
of the Probation Officers while on court duty. 

(c) The Chief Probation Officer be authorized to initiate 
Court Duty Days for each Probation Officer in conjunction 
with, and concurrence of, the Family Division Judges at 
the earliest possible date. 

(d) The Chief Probation Officer be authorized to implement 
the recommendations contained in this report. 

(e) The Director of Personnel Services be authorized to 
review the classifications of the proposed established 
positions and submit his report to the Board of Adminis- 
tration for approval. 

(f) The sum of $2,610.00 be provided for the initial costs of 
furniture and equipment required as noted in 6,, above. 

(g) The expenditure of funds for the implementation of these 
recommendations be authorized in advance of the budget 
approval and that auto allowances be granted to the five 
additional Probation Officer positions on the regular 
basis, and on a regular or casual basis for the sixth 
position, as approved by the Board of Administration. 

(h) The organization recommended at (a) , (b) and (c) above 
be reviewed at the end of the current calendar year and 

a report for information be submitted to Council thereon, 
including a report on the effectiveness of the personal 
paging devices." 

MOVED by Aid. Hardwick, 

THAT the foregoing recommendations be adopted. 

- CARRIED 

F. Report of Official Traffic 

Commission, January 26, 1970 

( i) Traffic Conditions: 16th Avenue and Camosun (Clause 1 ) 

Consideration was given to Clause 1 of the report of the 
Official Traffic Commission regarding traffic conditions at 16th 
Avenue and Camosun Street and the various representations made in 
favour of pedestrian actuated signal and warning signal at this 
location. The City Engineer's report, as a result of studying the 
location, is set out. 


cont 'd . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Traffic Conditions: 

16th Avenue and Camosun (cont'd ) 

MOVED by Aid. Linnell, 

THAT a pedestrian operated light and warning light be 
installed at the intersection of 16th Avenue and Camosun Street. 

- CARRIED 

(ii) Balance of Official Traffic Commission Matters 

MOVED by Aid. Linnell, 

THAT Clauses 2 to 9 inclusive of the report of the Official 
Traffic Commission dated January 26, 1970, be adopted. 

- CARRIED 


The Council recessed at approximately 10:45 a.m. following which 
the Council reconvened 'In Camera' in the Mayor's Office and then 
recessed at approximately 11:45 a.m. to reconvene in open session 
in the Council Chamber at 2:00 p.m. 


The Council reconvened in the Council Chamber at approximately 
2:00 p.m., still in Committee of the Whole, the Deputy 
Mayor, Alderman Linnell in the Chair and the following members of 
the Council present: 

PRESENT: Her Worship Deputy Mayor, Alderman Linnell 
Aldermen Adams, Bird, Broome, Calder, 
Hardwick, Phillips, Rankin, 
Sweeney and Wilson 

ABSENT: His Worship the Mayor (On Civic Business) 


DELEGATIONS AND BOARD OF ADMINISTRATION REPORTS (cont 'd) 

Building and Planning Matters 
February 6, 1970 


(iii) 800 Keefer Street: 

Cecilia Zanon Estate (Clause 1 ) 

The Council had before it a request from parties to the 
Cecilia Zanon Estate asking the Council free the property at 
800 Keefer Street so that it may be sold without any restrictions 
or the City Council buy the property. 

A delegation appeared and filed a brief in support of the 
request. 

The Board of Administration submitted a report of the 
Director of Planning clarifying the position in respect of this 
property. In the report it is stated that 800 Keefer Street 
is located in Urban Renewal Scheme No. 3 and is improved with 
a house, a store and manufacturing and storage facilities. It 
is pointed out that this property had been recommended for 
acquisition but the scheme in which the acquisition was involved 
was not approved by the Senior Governments. 


cont 'd , 
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DELEGATIONS AND BOARD OF ADMINISTRATION REPORTS (cont'd ) 

800 Keefer Street: 

Cecilia Zanon Estate (cont'd) 

Details on the use of this property since 1967 and action of 
the Board of Variance is referred to in the report. Lately this 
block has been included in a recommendation for rehabilitation as 
an experimental project. A feasibility study is being carried out. 
The Director of Planning concludes, however, that in his view an 
industrial operation such as wass carried out on Lots 1 and 2 of 
this block is not compatible with the residential use for which 
the area is zoned or the overall goal of rehabilitation. The 
sale of the lots for continuation of residential use of the 
residential portion of the property or demolition of the 
buildings and replacement by an apartment building or use permitted 
in the RM-3 District schedule, is not precluded, 

MOVED by Al-d, Rankin, 

THAT the Working Committee, comprising 

representatives of the Strathcona Property Owners and Tenants 
Association, the City and Senior Government officials, be 
requested to submit a report in respect of future planning of 
the area and at that time information be included giving detail 
on the assessment of the property. 

- CARRIED 

DELEGATIONS AND UNFINISHED BUSINESS 

1. Retention of Callister Park 
for Soccer 


A representative of the Pacific Coast Soccer League appeared 
before the Council and filed a brief dated February 10, 1970, in 
support of the retention of Callister Park for Soccer. The 
delegation filed a large {)etition in support of the position taken, 
A communication was noted from the Cassiar Ratepayers Association 
asking, among other things, that the property be operated by the 
Park Board in cooperation with the B,C. Soccer Association. 

MOVED by Aid, Wilson, 

THAT the Pacific Coast Soccer League be advised the City 
Council is prepared to consider a submission from the League and 
therefore, the Pacific Coast Soccer League is requested to place 
their proposals before the Standing Committee of Council on 
General Purposes, which Committee will, in due course, report to 
Council on the question. 

- CARRIED 

2 , Union-Prior Couplet; Review 

At the meeting on February 3, 1970, the following motion 
was deferred for consideration at this time after hearing 
delegations : 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Calder, 

THAT WHEREAS protests have been received from east side 
residents on use of Union/Prior couplet; 

AND WHEREAS Council's expressed policy is for a freeway 
route along the Great Northern Cut; not along Venables Street; 

AND WHEREAS Georgia Viaduct traffic should be directed 
toward the eventual east-west routing; 

AND WHEREAS the Malkin Street alignment was rejected because 
of the recommended provision of a viaduct over the railway; 

cont 'd , , 
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DELEGATIONS AND UNFINISHED BUSINESS (cont'd ) 

Union-Prior Couplet: 
Review (cont'd) 

BE IT RESOLVED THAT this route be reviewed sub- 
stituting for the viaduct as an interim measure, a grade crossing 
similar to the one proposed for Union/Prior couplet. 

(not put) 

Delegations were heard as follows: 

(a) A.T.T.A.C. 

(b) Strathcona Property Owners and 

Tenants Association 
(brief filed dated February 10, 1970) 

(c) Hastings Chamber of Commerce 

(brief filed dated February 10, 1970) 

The foregoing briefs expressed concern about the Union-Prior 
Couplet routing. 

Letters were received from the Chinese Benevolent Association 
and the Community Arts Council of Vancouver, both expressing 
concern about the Union-Prior Couplet routing. 

MOVED by Aid. Broome, 

THAT the matter of the Union-Prior Couplet Review, be 
referred to the Board of Administration to bring in an up-dated 
report regarding alternatives referred to as A, B, and C, in view 
of thQ fact that the Council has no intention of extending the 
Union-Prior Couplet beyond Commercial Street; the report to take 
into account the Regional study in respect of the use of the 
Great Northern cut; 

FURTHER the Board of Administration report regarding feiisibility 
in respect of financing either on a regional basis or by the City; 

AND FURTHER THAT the Board of Administration consult with 
the Regional District in regard to transportation studies. 

- CARRIED 

During consideration of the foregoing matter, the Council 
observed a short recess, following which Alderman Sweeney took 
the Chair to relieve Deputy Mayor, Alderman Linnell, to attend 
to other civic duties. 


BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
Property Matters 

(v) Acquisition for Union-Adanac Diversion 

(1175 Union Street) Clause 3 of Board of Administration 
report dated January 30, 1970 

(vi) Acquisition for Union-Adanac Diversion 

(1151 Union Street) Clause 6 of Board of Administration 
report dated February 6, 1970 

MOVED by Aid. Hardwick, 

THAT no action be taken to acquire 1175 Union Street for the 
Union-Prior Couplet, as proposed in Board of Administration 
report (Property matters), dated January 30, 1970 or to acquire 
1151 Union Street for the purpose, as referred to in Board of 
Administration report (Property matters), dated February 6, 1970, 

cont 'd . . . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
Acquisition for Union-Adanac Diversion (cont'd ) 

until such time as the Board of Administration reports to Council 
with an up-dated report in respect of the Union-Prior Couplet 
routing , 


A recorded vote was requested 
follows : 

FOR THE MOTION 

Alderman Wilson 
Alderman Hardwick 
Alderman Rankin 
Alderman Adams 
Alderman Phillips 
Alderman Calder 
Alderman Bird 

The motion was declared, 


(carried) * 
The record, therefore, is as 

AGAINST THE MOTION 

Alderman Broome 
Alderman Sweeney 


- CARRIED 


Works and Utility Matters (cont'd ) 

(iv) Water Main Replacements Prior to 
Paving in 1970 (Clause 2) 


MOVED by Aid, Adams, 

THAT Water Main Project No, 914, detailed in this clause 
be approved on the basis of the City Engineer's recommendations; 
however. Water Main Project No, 915 referred to in this clause be 
not acted upon at this time, 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid, Wilson, 

THAT the Committee of the Whole rise and report, 

- CARRIED 

MOVED by Aid, Wilson, 
SECONDED by Aid, Adams, 

THAT the report of the Committee of the Whole be adopted. 


- CARRIED 


BY-LAWS 


1, BY-LAW TO AMEND BY-LAW No, 4017 BEING THE 
BOARD OF ADMINISTRATION BY-LAW 


MOVED by Aid, Adams, 
SECONDED by Aid, Broome, 

THAT leave be given to introduce a By-law to amend By-law No, 
4017, being the Board of Administration By-law, and the By-law be 
read a first time, 

- CARRIED 

MOVED by Aid, Adams, 
SECONDED by Aid, Broome, 

THAT the By-law be read a second time, 

- CARRIED 

MOVED by Aid, Adams, 
SECONDED by Aid, Broome, 

THAT Council do resolve itself into Committee of the Whole, to 
consider and report on the By-law, Alderman Sweeney in the Chair, 


cont 'd . 


- CARRIED 
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BY-LAWS (cont'd) 

By-law to Amend Board of Administration By-law (cont'd ) 

MOVED by Aid, Adams, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED 

(The By-law received three readings) 

2. BY-LAW TO VARY AMOUNTS ALLOCATED FOR 

PROJECTS RE PARKS AND PUBLIC RECREATION 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT leave be given to introduce a By-law to vary the amounts 
allocated for projects set forth under the heading "PARKS AND 
PUBLIC RECREATION" for which the City of Vancouver may borrow 
certain monies without the assent of the electors in any of the 
years 1966 to 1970, inclusive, and the By-law be read a first time. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, Alderman Sweeney in the 
Chair . 

- CARRIED 

MOVED by Aid. Adams, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED 

(The By-law received three readings and was passed 
by the required majority) 
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MOTIONS 

1. Stanley and New Fountain Hotels and Parking 
in Vicinity of Cordova and Abbott Streets 

At the meeting on February 3, 1970, Notice was given of the 
following motion: 

MOVED by Aid. Phillips, 
SECONDED by Aid. Hardwick, 

THAT WHEREAS City Council received and accepted in principle 
the report of the Planning Department and its consultants on 
Gastown redevelopment; and 

WHEREAS a moratorium on demolition of the Stanley and New 
Fountain Hotels was requested over eight months ago and the 
buildings are deteriorating; and 

WHEREAS a major social problem has been highlighted with t'ne 
eviction of long-term residents; and 

WHEREAS a parking problem has been clearly recognized in the 
area; and 

WHEREAS a location for civic archives has been under discussibn; 

and 

WHEREAS archives and senior citizen accommodation have both 
been suggested Centennial projects; 

THEREFORE BE IT RESOLVED THAT the City consider purchasing 
the Stanley and New Fountain Hotels (by expropriation if necessary) 
for 

(i) a hostel for permanent residents of the area 
(ii) civic archives 
(iii) Blood Alley development in the rear 
(iv) provide rentable ground space 

AND FURTHER THAT this development be adopted as the 1971 
Civic Centennial project; 

AND FURTHER THAT the City explore means to provide major 
parking facility in the vicinity of Cordova and Abbott. 

(withdrawn) 

In connection with the motion a communication of support was 
received from the Vancouver Housing Association. 

MOVED by Aid. Phillips, 
SECONDED by Aid. Calder, 

THAT the motion be tabled for one week. 

- LOST 

Alderman Phillips and Alderman Hardwick requested the motion 
be withdrawn at this time and the Council gave its approval. 

2 . Review of 1970 Budget Estimates 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT the Board of Administration and the Director of Finance 
be instructed to review, with Department Heads and Boards, the budget 
estimates submitted for the year 1970 in an endeavour to effect 
reductions as considered advisable; it being understood there are 
to be no increases in standards of service, and subsequent thereto, 
a first revised report on the budget be submitted to the Council. 


- CARRIED 
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MOTIONS (cont'd ) 

3 . Leave of Absence: Alderman Adams 

MOVED by Aid. Broome, 
SECONDED by Aid, Bird, 

THAT Alderman Adams be granted leave absence for two weeks 
commencing February 13, 1970, 

- CARRIED 

NOTICE OF MOTION 

The following Notices of Motion were submitted, and recognized 
by the Chair : 

1 . Provincial Per Capita Grant 

MOVED by Aid, Phillips, 
SECONDED by Aid, Calder, 

THAT WHEREAS Provincial revenues in the coming fiscal year are 
estimated to rise 14%; 

AND WHEREAS the per capita grant is proposed to be increased 
only 7% - from $28 to $30; 

AND WHEREAS no additional financial assistance to municipal- 
ities was proposed in the budget; 

AND WHEREAS additional responsibilities have been assigned to 
the cities which can only be paid for by increasing property taxes; 

THEREFORE BE IT RESOLVED THAT the City of Vancouver urge the 
Provincial Government to increase the per capita grant to munici- 
palities by at least $4 - in line with the increase in Provincial 
revenues . 

(Notice) 

2 . Policy re Matters Affecting Area Groups 

MOVED by Aid. Calder, 
SECONDED by Aid, Phillips, 

THAT WHEREAS Council has from time to time been put in the 
position of having not been made aware of the feelings of home- 
owners and tenants as a particular issue affects their area; 

BE IT RESOLVED THAT Council policy is that any material proposed 
being presented to Council by the Board of Administration in our 
Board Reports, which will physically or socially alter the 
character of a neighbourhood, that as a matter of course, the 
Board send out copies of their report to representative area groups 
in that neighbourhood, in advance of Council considering the matter 

(Notice) 

3 . Pagoda and Oriental Cultural and Art Centre 

MOVED by Aid. Wilson, 

THAT a proposed Pagoda and Oriental Cultural and Art Centre 
be referred to the Centennial Committee for consideration, 

(Notice) 
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The Council adjourned at approximately 5:10 p,m, 

*** 

The foregoing are Minutes of the Regular Council meeting dated 
February 10, 1970, and the reports referred to are those on 
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FEBRUARY 6TH, 1970 


The following is a report of the Board of Administration: 


WORKS & UTILITY MATTERS 


CITY ENGINEER'S REPORT 
(Dated February 6th, 1970) 


1. , S.E. Sector, Tyne-Rumble Connector 

"As an integral part of the replanning of the south-east sejctor, the 
Tyne-Rumble connector is the major street facility joining 5Uth Avenue and 
the City with Rumble Street in Burnaby. Since 51lth Avenue between Tyne Street 
and Boundary Road will be cut off this summer to permit construction of the 
new elementary school, it is proposed to complete the construction of the 
connector throiigh Areas E and F between Blake Street and Boundary Road. 

Jx\ 1968, the sum of $U00,000 was appropriated for the clearing and grading 
of streets and lanes in Areas A, B,, C & D in the south-east sector. This work 
has progressed to the point where it is estimated that there will be a surplus 
of $32,000 in Appropriation #liiU/1907. 

I RECOMMEND that Tyne-Rumble from Blake Street to Boundary Road be cleared, 
graded and gravelled and that the sum of $32,000 be transferred from Appropri- 
ation IUI4./I907 to cover the cost of this work, " 


Your Board RECOMMENDS that the foregoing be approved. 


2 . Water Main Replacements Prior to Paving in 1970 

"The following water main replacements are required prior to paving scheduled 
for 1970 due to leaks or to low service pressure. 


WATER MAIN PROJECT 9lU 


Street or Avenue 


From 


To 


Lane East of Dunbar Street 
Bruce Street 
Dumfries Street 


23rd Avenue 
37th Avenue 
5lst Avenue 


2lith Avenue 
39th Avenue 
53rd Avenue 


33rd Avenue 
Clive Avenue 
U6th Avenue 


Macdonald Street 
Spencer Street 
Arlington Street 


Trafalgar Street 
McHardy Street 
Boundary Road 


The estimated cost of Project 91h is $38,000 
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(WORKS - 2) 


It 


WATER MAIN PROJECT 91$ 


FULL BLOCKS 


Street or Avenue 


From 


To 


Adanac Street 
Adanac Street 


Vernon Drive 
Woodland Drive 


Ms Lean Drive 
Commercial Drive 


INTERSECTIONS 


Street or Avenue 


At 


Heatley Avenue 
Hawks Avenue 


Union Street 
Union Street 


The estimated cost of Project 915 is $26,000. 

Funds to cover the total estimated cost of $6i|,000 for these two projects are 
available as follows : 

1) $$li,000 is available in the I969 Water Works Capital Budget, 'Provision for 
Unspecified 1970 Prior to Paving Projects', Account Code 0125/3902. 

2) $10,000 is available in the I969 Water Works Capital Budget, 'Provision for 
Unspecified Projects', Account Code 0125/3901. 

I RECOMMEND that water mains be replaced on the above listed streets and that 

1) $5U,000 be appropriated from Account Code 0125/3902,- 'Provision for 
Unspecified Projects', and 

2) $10,000 be appropriated from Account Code 0125/3901, 'Provision for 
Unspecified Projects', 

for a total of $6J4,000." 


Your Board RECOMMENDS that the foregoing be approved. 
CONSIDERATION 

3. Museum-Marina Complex - 
Eastern Access 


The City Engineer reports as follows: 

"On March 11, 1969, Council received a Board of Administration 
Report on access to the Museums and Marina and resolved that, 'The 
Board of Administration be requested to report on leasing land from 
the National Harbours Board for the extension of the existing road- 
way at First Avenue under the Bridge, and report back to the Council 
with respect to costs'. 

Your officials have discussed with the National Harbours Board 
the possibility of leasing a strip of land running roughly north- 
south through Block F on the attached plan. At present the adjacent 
wharves and other buildings are used by commercial fishermen, and 
the space in front of the sheds is not sufficient to accommodate a 
roadway. It is also noted that the pedestrian movement to and from 
the fishing boats would conflict with the use of the same area 
by cars. In the future, use of the area will be essentially the 
same as now. It is also possible that in the future there will be 
additional buildings on the site in the form of multi-level deve- 
lopment. The form of this development would not be compatible with 
a road through the area. We have therefore been advised that it is 
highly unlikely that any formal approach to the Harbours Board for the 
lease of a roadway would meet with approval. 


cont ' d 
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Clause 3 cont'd 

To provide alternate access from the east from some other point 
say, near First Avenue and the rail crossing, would cost in the order 
of half a million dollars merely for property acquisition (private 
and/or C/P. Rail) and construction (not including the cost of acquiring 
improvements on the right-of-way) . 

Recent discussions with the owners of Block H indicate they are 
now in discussion with the National Harbours Board and the C.P.R. to 
combine Block F and the railroad property into an area for a more 
comprehensive development. The Planning Department is working closely 
with the Developer in the matter of connecting Vanier Park eastward 
through the False Creek area by a permanent roadway. However, it is 
suggested that this would be considered as an alternate access to the 
Museum-Marina area rather than the primary approach. 

In view of the general complexity of providing access along the 
south side of False Creek at this time, it is recommended that the 
easterly access to the Museum-Marina complex be examined as part of the 
longer term development of the whole of the south side of False Creek, 
and as part of the proposed Arbutus-Burrard Connector improvements to 
the Burrard Bridge south bridgehead. 

For Council's information, the existing temporary access route 
north of Cornwall Avenue via Cypress, Greer and Chestnut Streets has 
been recently re-examined and found to be operating well. The surface 
condition of these roadways is good, and adequate pavement width is 
available. The Director of Museums is also of the opinion that the 
temporary access is operating adequately. However, this access route 
has developed an increased volume of traffic on Cypress Street south 
of Cornwall Avenue to West 4th Avenue. The roadway on this section 
is below the quality and width standards for the zoning of the abut- 
ting lands, the improvement having been deferred in past years due to 
its inclusion in a former Urban Renewal Area. With the cancellation 
of this Urban Renewal Scheme, the initiation of this improvement by 
the City becomes viable. The initiation of this improvement will be 
advanced to Court of Revision in June, 1970." 

Your Board submits the matter to Council for Consideration. 


* * * * * 
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SOCIAL SERVICE AND HEALTH MATTERS 


RECOMMENDATION 


Social Service Department: 

Home Visits Program - Follow-up 


Your Board has 
Administrative Analyst: 


received the following report from the 


'On June 21;, 1969, City Council adopted a recommendation by 
which ten (10) Social Service Workers were appointed to carry 
out a program of Home Visits. For the seventeen (17) weeks 
ended December 12, 1969, the position is as follows: 



January 1969 

Visited by 

Unit 

Cases Not Visited 

December 12, 1969 

Cent re 

700 

139 

West 

1,313 

698 

East 

630 

20 

South 

816 

608 


3,^59 

1,^65 

Sing le Men ' s 

l,5i|0 

^^9 


l+,999 

1,91^ 

Each visit resulted 

in a case rating assessment which is 


summarized as follows: 


Rat i ng 


Fami ly 
Cases 


S i ng 1 e 
Men 


Probl em 

Numbe r 


2 

3 

Heal th 

676 

59 

197 

1+20 

Trai ning ( lack of ) 

276 

71 

139 

66 

Ch i 1 d ca re 

188 

56 

69 

63 

No special problem 

11+2 





lij-2 

All other problems 

183 

23 

78 

82 

Hea 1 th 

272 

13 

7^ 

185 

Training ( lack of) 

122 

12 

38 

72 

No special problem 

2k 





2k 

All other problems 

31 

2 

23 

6 


1,91^ 

236 

618 

1^060 


Definition of Case Rating: 

1 - indicates high potential for independence if appropriate 

service is given; 

2 - indicates good potential - may require longer, less intensive 

servi ce ; 

3 - can manage on own as long as financial aid given - minimum 

other services needed. 

At this date. West Unit and South Unit visits have been completed, 
It is estimated that by February 28, 1970, East Unit and Centre 
Unit visits will have been completed. The two workers assigned 
to visit single men report that there are approximately 1,Q00 
more single men to visit. It is proposed to transfer three of 
the family visit workers, as of March 1, 1970, to assist in the 


single men's visiting program. It is 
single men's visits will be completed 


anticipated that the 
by April 30, 1970. 


Cont ' d. 
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Clause No. 1 (Cont ' d. ) 

Commencing March 1, 1970, it is proposed to use five project 
workers, and from May 1, 1970, the remaining five workers for 
the balance of the ten-month period (ending June l8, 1970), 
under the direction of a Social Service Worker III (Mrs. Jean 
McCaffery, M.S.W.) to test the validity of extending the Case 
Rating Assessment program into daily use in the Department. The 
workers will use the assessments they have already made and 
their efforts will be directed to working with clients whose 
assessment is Case Rating 1, as these all have a high potential 
for independence within a short period. To complete the sample, 
cases will also be drawn from Ratings 2 and 3. 

The advantages of using these workers in this manner before the 
program is initiated throughout the Department are: 

(a) testing and refinement of assessment techniques; 

(b) development and testing of case-handling techniques; 

(c) shared knowledge of resources; 

(d) establishment, of unmet needs which can be demonstrated 
to Canada Manpower, educational and other resources; 

(e) assessment an'd documentation of results; 

(f) experimentation with specialization for defined age groups, 
problems. (Experience indicates many persons are unaware 
of training opportunities and methods of presentation when 
job seeking , etc. ) 

The Department frequently receives requests for Social Assistance, 
excluding financial aid, and a limited experiment to provide and 
assess such service would be of value. It is one of the services 
authorized by the Provincial Policy Manual, but has not been 
provided by the City to date. 

The Social Service Administrator concurs with the above report. 

This report has been discussed with an official of the Provincial 
Department of Social Welfare who concurs with the above Program. 

The Administrative Analyst recommends that the Social Service 
Workers assigned to the Home Visits Program carry out a test of 
the validity of the Case Rating Assessment Program under the 
direction of Mrs. Jean McCaffery, Social Service Worker III, 
for the balance of the Home Visits Program period. (Mrs. 
McCaffery was assigned to special duties under the direction 
of the Administrative Analyst, as approved by Council November 
i;, 1969). 

No further funds are required." 

Your Board REC0MF1ENDS that the above report be adopted. 


FP"> i ■ 


FEB 01970 


G75 


Board of Administration, February 6, 1970 .... (BUILDING - 1) 


BUILDING AND PLANNING MATTERS 

INFORMATION 

1. 800 Keefer Street (Lots 1 and 2, Block 82, D.L. 181) 
(Cecilia Zanon Estate) 


The Director of Planning reports as follows: 

"This report is to assist Council in considering a request 
from Messrs. Braidwood, Nuttall, MacKenzie, Brewer & Company 
for clarification of the position regarding the above-mentioned 
property. Their inquiry was directed by letter of November 5, 
1969 to the Law Department and copies of this letter together 
with the City Solicitor's reply of November 6, 1969, further 
letter of November 13, 1969 from Braidwood, Nuttall, MacKenzie, 
Brewer & Company and the City Solicitor's letter of November 26, 
1969, are circulated. 

This property is located in Urban Renewal Scheme No. 3. The 
site has dimensions of 50 ft. by 122 ft. and is improved with 
a house on Lot 1 and a store at the front, and the manufacturing 
and storage facilities to the rear and to the east of the house. 

An urban renewal scheme for the 'Strathcona Sub-area' 
(Technical Planning Board report of August 9, 1968) was 
submitted by the City on October 30, 1968 to the senior 
governments with the request for approval and financial aid 
for implementation. Lots 1 and 2, Block 82, D.L. 181, were 
recommended for acquisition and clearance, together with all 
other lots in Block 82, to provide for street realignment and 
sites for development with multiple dwellings and institutional 
uses. The scheme recommended progressive acquisition and 
clearance in the Strathcona area over a period of approximately 
five years. This scheme was not approved by the senior 
governments . 

On August 18, 1967, Development Permit No. 42467 was issued 
to Mrs. G. Barichello to use the portion of the building 
previously used as a bakery for candy manufacturing for a 
limited period of three years expiring June 1, 1970. This 
approval was granted by the Board of Variance under Appeal 
16554. I understand that the appeal was allowed on the basis 
that it was not considered that the City and senior governments 
would be likely to require the property until approximately 
mid-1970 and only minor structural alterations were required. 

Council on September 9, 1969 approved recommendations of the 
Board of Administration of August 26, 1969 relating to urban 
renewal including the abandonment of the preparation of Urban 
Renewal Scheme 3 other than the preparation of a revised 
scheme for the Strathcona area subject to the senior govern- 
ments confirming their approval for the work to be charged 
to the un-expended balance of the approved cost of the 
preparation of Urban Renewal Scheme 3. 

Senior government confirmation having been received, Coupcil 
on January 7, 1970 approved, subject to certain conditions, 
recommendations contained in the report of December 18, 1969 
from the 'Working Committee' comprised of representatives of 
the Strathcona Property Owners and Tenants Association and 
City and senior government officials for a program and 
procedure for this work. Guiding principles included in 
the report are no large-scale acquisition and clearance, 
with rehabilitation as the general goal. Blocks 82 and 84 
were recommended in the report as an experimental project for 
rehabilitation. It is intended to examine these blocks . 
extensively to estimate the feasibility of rehabilitation. 

cont 'd . . 
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Clause #1 continued: 

If this study indicates feasibility and satisfactory arr'ange- 
ments for carrying out the work are agreed on by the 
Strathcona Property Owners and Tenants Association and the 
City and the senior governments, work in these blocks will 
proceed. It is not possible at this time to predict what 
detailed recommendations will be made in Blocks 82 and 84, 
However, it is my view that an industrial operation such as 
that which was carried out on Lots 1 and 2, Block 82, is 
not compatible with the residential use for which the area 
is zoned or with the overall goal of rehabilitation set out 
in the December 18 report. 

The situation described above would not preclude the sale 
of Lots 1 and 2, Block 82, D.L. 181, for continuation of 
the residential use of the residential portion of the 
property or the demolition of the buildings and their 
replacement by an apartment building or other use permitted 
in the RM-3 District Schedule." 

Your Board sumits the report of the Director of Planning for the 
information of Council . 

A DELEGATION WILL BE HEARD ON THE ABOVE AT THE 
MEETING ON FEBRUARY 10th. 


2. Progress Report: 

Kerrisdale Beautif ication 

The Director of Planning reports as follows: 

"The Department has been questioned about the apparent delay 
in completing the report on the Stage I Beautif ication Study 
of Kerrisdale. 

Council should be aware that the report is almost complete. 
However, it has since been announced that radical changes in 
the 'Vancouver and Lulu Island' line may be possible, I have, 
therefore, decided to arrange further discussions with the 
CPR and Marathon Realty, since such changes could affect the 
proposals in the report. 

The report has been held up to allow such discussions to 
take place but should still be in Council's hands by the 
end of February." 

According to the Director of Planning, "radical changes" to the 
"Vancouver and Lulu Island" line is its depression. An article 
in the "Kerrisdale Times" made mention of it as a statement by 
Marathon , 

Your Board submits the matter to Council for Information, 


**** 
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FINANCE MATTERS 

RECOMMENDATION 

1 . Sinking Fund and Investment Matters, December, 1969 

The Board considered the following report of the Director of Finance 
respecting Security transactions during the month of December, 1969, and a 
Summary of Securities held by the General and Capital Accounts as at 
December 31, 1969. 

GENERAL AND CAPITAL ACCOUNT TRANSACTIONS 

Date Type of Security Maturity Maturity Term Yield 

Bank Deposit Receipts Purchased Date Value Cost Days % 

Dec 1 Toronto Dominion Bank Dec 8/69 $2,002,972.60 $2,000,000.00 7 7.75 

11 Toronto Dominion Bank Dec 22/69 501,262,74 500,000.00 11 8.38 

$2,504,235.34 $2,500,000.00 

■kirk-kirkirkifk-kichMcirkickirk 

Bank Deposit Receipts transferred by General Account to Sinking Fund 
in payment of Sinking Fund Instalments, City Serial Debentures Matured 
and Interest on City Debentures Due to Sinking Fund 

Maturity Maturity Term Yield 

Date Type of Security Date Value Cost Days % 

Bank Deposit Receipt Transferred 

Dec 1 Toronto Dominion Bank Jan 15/70 $505,208.90 $500,000.00 45 8.45 

2 Banque Canadienne Nationale Jan 15/70 303,001.64 300,000.00 44 8.30 

23 Bank of Montreal Jan 15/70 703,806.66 700,000.00 23 8.63 

$1,512,017.20 $1,500,000.00 

•kickrkirk^-kick-k-k-k-k-k-k-kirk-k'k 

Sale of Canada 4^% Due September 1, 1972 by Kerrisdale Community 
Centre Fund to General and Capital Account to Provide Funds for 
Capital Expenditure at the Kerrisdalfe Xk)mmunity Centre 

Maturity Par Term Yield 

Date Type of Security Date Value Price Cost ' Yrs/Mos % 

Canada Transferred 

Dec 31 Canada 4U Sept 1/72 $18,000.00 $90.72 $16,329.67 2/8 8.20 


Transfer of Bank Term Deposits by General and Capital Account to 
Debt Charges Equalization Fund Account to Provide an Investment 
Suitable for the Debt Charges Equalization Fund Portfolio 

Maturity Maturity Term Yield 

Date Type of Security Date Value Cost Days % 

Bank Term Deposit Transferred 

Dec 31 Royal Bank of Canada Jan 30/70 $503,657.53 $500,000.00 30 8.90 

•k'kick-k-k-kit-k-kickrk-k-k-krk-k-k-k 
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Sinking Fund and Investment Matters, December, 1969 (continued) 

CEMETERY CARE FUND 

Maturity Par Term Yield 

Date Type of Security Date Value Price Cost Yrs/Mos % 
Debentures Purchased 

Dec 1 City of Van, 3%% Apr 15/73 $1,000.00 $83.25 $ 832.50 3/5 9.25 

1 City of Van. 5%% Nov 15/74 5,000,00 85.24 4,262.00 5/0 9.25 

15 City of Vani 5%% Nov 15/73 1,000.00 87.17 871.70 3/11 9.50 

$7,000.00 $5,966.20 

TAYLOR MANOR TRUST ACCOUNT 

Maturity Par Term Yield 

Date Type of Security Date Value Price Cost Yrs/Mos % 

Debenture Purchased 

Dec 15 City of Van. 5%% Nov 15/73 $2,000.00 $87.17 $1,743.40 3/11 9.50 

********************** 
GENERAL AND CAPITAL 
Summary of Securities Held as at December 31, 1969 
Type of Security Par or Maturity Value Cost or Book Value 

Short Term 

Bank Deposit Receipts $5,639,142.33 $5,500,000.00 

Canada Treasury Bills 1,000,000.00 983,092.16 

$6,639a42.33 $6,483,092.16 

Medium Term 

Canada 4U Bond Due September 1, 1972 $4,319,000.00 $4,264,922.56 

$10,958.142.33 $10,748,014.72 


RECOMMENDED by the Board of Administration that the above report of the Director 
of Finance re Sinking Fund and Investment Matters be confirmed. 


FEB 1 01970 

Board of Administration, February 6, 1970 


G79 

(FINANCE - 3) 


CONSIDERATION 

2. B.C. Track & Field Association - 
Empire Stadium 

A letter dated January l8, 1970, has been received from 
the B.C. Track & Field Association, as follows: 

"Further to our letter of June 2l|.th with reference to the 
installation of synthetic turf and running tack at Empire 
Stadium, it is with concern that we see a decision has been 
made by your Council to provide funds out of general revenue 
if the referendum is approved by the public of Vancouver on 
March 11. 

In our previous correspondence, it was requested that a 
meeting be arranged with our technical committee to discuss 
the problems that would arise in our sport if synthetic 
turf was installed. We again point out that Empire Stadium 
cannot be used for full scale international or championship 
track and field meets if this installation is made. 

British Columbia has international commitments for this year. 
This will mean that Vancouver will not have a stadium of 
championship standard to host these or any other major track 
meets in future. We therefore request again a meeting be 
held with our technical committee as soon as possible. We 
regard this as an urgent matter and would like your immediate 
a ttent i on . " 

The previous correspondence referred to in the letter was, 
your Board understands, sent directly to each Member of Council by 
the organization. 

The request of a meeting with the organization's technical 
committee is submitted for the consideration of Council. 


DELEGATION REQUEST - B.C. TRACK & FIELD ASSOCIATION 


RECOMMENDATION 

3. Board of Parks and Public Recreation: 
Requested Review 

The following request dated January 28, 1970, has been 
received from the Chairman of the Board of Parks and Public Recreation 
for : 

a review by the Administrative Analyst of "the Park Board's 
administrative divisions with particular attention to the 
recent N.R.P.A. report entitled RECREATION ADMINISTRATIVE 
STUDY as soon as possible. The Park Board is most anxious 
that the City's Administrative Analyst review two proposed 
positions of 'District Recreation Supervisor' and the Park 
Board's Administrative Assistant' position as soon as 
possible, " 

Your Board has informed the Chairman of the Park Board that 
it is anticipated that the review required will take place over a 
long period and it is unlikely that a report can be available to the 
Park Board before December, next. However, the report on the two 
proposed positions of "District Recreation Supervisor" can be 
completed during the next three months. 


. . Cont ' d . 
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Clause No. 3 ( Cont ' d. ) 

The review of the Park Board "Administrative Assistant" 
position will be carried out by the Administrative Analyst himself. 

Your Board RECOMMENDS that the Administrative Analyst be 
authorized to carry out the work required by the Park Board subject 
to the Park Board's Administrative Assistant being made available to 
the City's Administrative Analyst to carry out the detailed work of 
the review under the direction of the Administrative Analyst. 


CONSIDERATION 


Canadian Amateur Swimming Association's 
Request for Surplus Office Equipment 

The Purchasing Agent reports as follows: 

"The Canadian Amateur Swimming Association has written to the 
City Clerk requesting a grant of certain items of surplt|S 
office furniture and equipment, so that they might furnish an 
office they are opening in conjunction with the B.C. Sports 
Federation. A copy of their letter is circulated. 

They also request alternatives as follows: 

'If the foregoing is not within reason that an enabling 
grant be given to us to purchase these items from the 
City' 


or 


'If neither of the foregoing is possible, then would it 
be possible for us to purchase these items from the City, 
at a reasonable price, without necessity of waiting for 
them to go to open auction.' 

Of the items requested on the list attached to the above- 
mentioned letter, the following are available in Surplus 
Stores - (the prices shown are average prices which have been 
received at previous auctions): 

Stenographer's Desk r- $I|.5.00 
Stenographer's Chair - 5.00 
6 Side Chairs @ $3.00 - 18.00 

Electric Typewriter - 50.00 

Manual Typewriter - 25.00 

Manual Adding Machine - 25 . 00 = $168. 00 


The City's existing procedure with reference to disposal of 
surplus equipment reads as follows:- 

' The City Purchasing Agent shall, from time to time, to 
the best advantage, sell any equipment, materials or 
supplies for which there is no further use, by public 
auction, solicited offers, negotiated sale or transfer 
to another department of the City.' " 

Your Board submits the organization's request to Council 
for consideration. 
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RECOflMENDATION 

5. Finance Department - Revenue and 

Treasury Division - Additional Staff 

The Director of Finance has submitted the following report 
to your Board. The detailed report in support is available to Council 
and is on file in the City Clerk's Office. 

"a generally increased workload in the Treasury Branch and 
Provincial Government legislation regarding the format of the 
tax bill that must be used by municipalities has increased the 
worlcload of the Revenue and Treasury Division to the point 
where they are no longer supplying adequate service to the 
taxpayers. In 1969 many Aldermen and His Worship the Mayor 
received complaints regarding the slowness in processing pay- 
ments, refunds and the issuing of tax receipts. This was a 
symptom of the problem and is most unfortunate for the City's 
public relations. In addition, the cashier operations are now 
split between the main City Hall building and the East Wing, 
therefore requiring additional vacation relief, and temporary 
help during the tax rush period. The detailed report available 
from the City Clerk separately describes the problems in detail. 
The detailed report also has attached a schedule showing that 
overall staff decreases in the period 1966-69 total 13, plus a 
further one in 1970 making an overall total of llj.. 

In order to bring the Division's functions back to a satis- 
factory level, I RECOMMEND 

(1) That one additional Clerk-Typist II position be added to 
the Treasury Branch, at an annual cost of $i|.,700.00, 
effective immediately (in advance of the 1970 revenue 
budget). Classification subject to approval of the 
Director of Personnel Services. 

(2) That because of the peak nature of the tax work, temporary 
help and paid overtime be used as the means of meeting 
staffing requirements, instead of increasing the permanent 
establishment. The cost increase of 130.00 in overtime 
to be included in the 1970 revenue budget. 

(3) That with the cashiers now operating in two separate 
locations, the 1970 budget be increased by $1,175.00 to 
provide full vacation relief, and the necessary temporary 
help during the tax rush. 

If approved by Council, the necessary adjustments will be made 
to the 1970 budget during budget review. The total annual cost 
of the above is $9,8o5." 

Your Board RECOMMENDS that the recommendations qf the 
Director of Finance be approved. 
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SUPPLEMENTARY REPORT 


FEBRUARY 6, 1970 


RECOMMENDATION 

1. C.F.M.M. Finance Committee Meeting 
Montreal - February 27, 1970 

City Council, on March 26, 1968, authorized Commissioner 
Sutton Brown to represent the City on the Canadian Federation of 
Mayors and Municipal i ties Technical Advisory Committee - Financial 
Matters. The Committee is meeting in Montreal on February 27 - 28 
to draft the final statement, and the Executive Director has strongly 
requested that Vancouver be represented. Commissioner Sutton Brown 
will be unable to attend and is, therefore, recommending that Council 
approve the attendance of either the Director or Deputy Director of 
Finance at the meeting, at an approximate cost of $370. to the City. 


RECOMMENDED by your Board that Council approve the attendance of the 
Director or Deputy Director of Finance at the meeting of the Finance 
Committee of the Canadian Federation of Mayors and Municipalities in 
Montreal on February 27 - 28 at an approximate cost to the City of 


It is therefore. 


$370. 
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PROPERTY MATTERS 


FEBRUARY 6, 1970 


The Board considered matters pertaining to Properties and submits the 
following report. 


PART I 


SALES 


RECOMMENDATIONS 


1. RECOMMENDED that the following offers received by the 

Supervisor of Property and Insurance be approved under the terms and 
conditions set down by City Council :- 

Re: Lot 1, D.L.662 & 729^ Plan #13271 

N/S 49th Ave, between Elgin & Inverness Sts. 


NAME 


LOT APPROX.SIZE 


A.Weger Ltd. 1 46 . 09 ' x 124.95 ' 

46.38' 119.16' 


SALE PRICE TERMS 

$12,020.00 City 
Terms 
at 9-3/4^ 


CONDITIONS 

This lot known to 
contain peat and 
no guarantee giver 
to soil stability 


Re: Lot 90, D.L.729. Plan #13271 

E/S Ross Street, South of 45th Avenue 


NAME 

Wing Quan 
Chin 


LOT APPROX.SIZE 


90 


50' X 114' 


SALE PRICE TERMS 

$12,199.00 City 
Terms 
at 9-3/4^ 


CONDITIONS 

This lot known to 
contain peat and 
no guarantee glvei 
to soil stability 
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PART II 
SUNDRIES 


2^ Acquisition of Lane Corner Cut-Off 

Sit; W/S of Rupert Street, N. of Kingsway 

The Supervisor of Property and Insurance reports as follows: 

"The Library Board has received their new boolonobile and 
will be placing this vehicle into operation shortly. 
This new unit is substantially larger than the old 
vehicle and it is extremely difficult to manoeuvre the 
new unit into the loading bay at the rear of the 
Collingwood Branch Library where the bookmobile is 
supplied . 

To facilitate ingress and egress of this vehicle, it 
became essential to secure a 15' x 30' lane corner 
cut-off from Sub. C of Lot 5, Block 12, D.L. 37 which 
is situated on the west side of Rupert Street, north of 
Kingsway. At the request of the Library Board, negot- 
iations were entered Into with the property owners who 
have now agreed to convey the required corner cut-off 
for the sum of $275.00, made up as follows: 

a) Payment for loss of land $115.00 
(approx. 225 sq.ft.) 

b) Payment in lieu of erecting a new 
fence along the property line at the 

lane (approx. 85 lineal feet) $l60.00 


This lane corner cut-off far exceeds normal lane ded- 
ications and is required only to provide manoeuvring space 
for the bookmobile. This settlement is considered 
fair and the Library Board has agreed to reimburse the 
owners on the above basis from their 'Gifts and Grants 
Account ' . 

RECOMMENDED that the Supervisor of Property and Insurance 
be authorized to acquire the lane corner cut-off on the 
foregoing basis." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 


3. Lease Renewal - Widening Strip 
N/S of Point Grey Road, East of 
Wallace St. adjoining Parcel A, 
D.L. 448 and 538 


The Supervisor of Property and Insurance reports as follows: 

"The Jericho Tennis Club purchased Wallace Street End in 
1957. As part of the purchase agreement, they in turn 
were required to dedicate, at no cost to the City, a 
portion of their property, approximately 275' ^ 25' for 
highway purposes. 

continued . . . / 3 
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Item I\lo . 3 Joiil' 'd 

The Tennis Club iiave leased the v;idenlng strip since 
January 1, i960, for partial use as tennis courts, the 
balance being maintained In grass and shrubs. 

The Tennis Club have nov; requested a further renewal. 
The City Engineer concurs with this request for a period 
of ten years. The Supervisor of Property and Insurance 
has reviewed the rent and recommends an increase from 
the current rate of $60.00 per annum plus taxes to $150.00 
per annum plus taxes effective January 1, 1970. 

RECOMMENDED that, effective January 1, 1970, the subject 
lease be renewed for a ten year period at a rental of 
$150.00 per annum plus all taxes, subject to the 
remaining terms and conditions as contained in the 
current agreement with the inclusion of a five year 
rental review clause and a one year right of cancellation 
clause by either the lessor or the lessee." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 


4. Caretaker Agreements 

1646, 1648-50 and 1652 Haro Street 

The Supervisor of Property and Insurance reports as follows: 

"Reference is made to Item 3, Property Matters, December 
12, 1969, adopted by Council December I6, 1969j 
approving the acquisition of the above properties 
for the West End Community Centre Site. The City 
obtained ownership of the properties as of Jan. 1, 1970. 

These various premises comprise frame dwellings with 
multiple tenancies. Due to the type of tenancy, a 
caretaker is required for each dwelling. Caretaker's 
duties include maintaining the grounds, keeping the 
premises clean, looking after supply and exchange of 
linen, collection of rents and overall supervision of 
tenants . 

In this connection arrangements have been made as 
follows : 

l 646 llaro Strcc,'l - Mr. ['aulas VermaaL of 1132 Gomox St. 
Has been acting as caretaker of tliis dwelling as of 
Jan. I, 1970. 

1648-50 Haro Street - The previous owner, Mrs. Dayle 
Mallter, is remaining as caretaker until Feb. 28, 1970 
and is occupying Ste. 5 rent-free in lieu of salary. 
Mr. Paules Vermaat is to assume caretaker duties 
commencing March 1, 1970. 

1652 Haro Street -r At the time of acquisition the care- 
taker was Mr. H. Keith Humm who has agreed to continue 
in this capacity as of Jan. 1, 1970. 

RECOMMENDED that Mr. Paules Vermaat of 1132 Comox St. 
be appointed as caretaker of 1646 Haro St. from Jan. 1, 
1970 and of 1648-50 Haro St. from March 1, 1970, 
subject to payment of allowances of $84.00 per month 
and $72.00 per month, respectively. 
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Item No . 4 cont ' d 

FUI^THER RECOMMENDED that Mr. H. Keith Humm of rear 
1652 Haro Street be appointed caretaker of 1652 Haro 
Street from Jan. 1, 1970, subject to payment of an 
allowance of $72.00 per month. 

The caretaker allowances in this report are in accordance 
with the Minimum Wage Act, Order #l4 'Occupation of 
Janitor ' . 

In all instances contracts are to be drawn to the sat- 
isfaction of the Corporation Counsel and the Supervisor of 
Property and Insurance." 

Your Board 

RECOMMENDS the foregoing recommendatlcns of the Supervisor of Property 
and Insurance be adopted. 


5. Consent to the Sub-lease of a 

Portion of the Waterlot being 
the Extension of Gore Avenue 
N. of C.P.R. Right of Way 

The Supervisor of Property and Insurance reports as follows: 

"The waterlot fronting Gore Avenue Street End is leased 
by the City from the National Harbours Board and sub- 
leased by assignment to the Canadian National Railways 
Ltd. Council Resolution of November 26, I968 approved 
consent to a sub-lease of a portion of the waterlot to 
Viking Tugboat Co. Ltd. for a one year period Jung 1, 
1968 to May 31. 1969. 

By letter of January 13, 1970, the Canadian National 
Railways have again applied for consent to sub-lease 
to Viking Tugboat Ltd. for the remaining 42 month term 
of lease, June 1, 1969 to December 31, 1972, subject 
also to approval of this sub-lease by the National 
Harbours Board. 

RECOMMENDED that consent be given to the aforementioned 
sub-lease subject to the documents being satisfactory to 
Corporation Counsel." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 


6. Acquisition for Union-Adanac Diversion 
1151 Union Street 


The Supervisor of Property and Insurance reports as follows: 

"On Sept. 9, 1969, City Council adopted a report of the 
Standing Committee on Planning, Development and 
Transportation dated Aug. 28, 1969^ wherein the Supervisor 
of Property and Insurance was authorized to begin 
negotiations as soon as possible for the acquisition 
of various properties required to connect Union Street 
and Adanac Street, including Lot 24, Blk. 21, D.L. l82A 
being II5I Union Street. 
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Item No . 6 cont ' d 

This property consists of a site 25' x 1.22', zoned M-1 
(industrial) used for both residential and Industrial 
purposes. 

At the front is a one-storey frame dwelling with a main 
floor area of 768 sq. ft. erected in I905 . This 
dwelling contains 7 rooms, 5 plumbing fixtures, has a ' 
patent shingle roof, siding on the exterior walls, a 
concrete foundation and is heated by an automatic oil- 
fired hot water system. The building is in good condition 
as a result of renovations in recent years and is occupied 
by the owner and family. 

At the rear of the property is a one-storey fraitie 
building with an area of 1000 sq. ft. which is presently 
being used as a furniture making shop by the owner and 
family. This building has a concrete foundation, concrete 
slab floor. Imitation brick siding on the exterior, a 
tar and gravel roof and contains various woodworking 
machines and equipment which will be removed by the 
owner when vacating. 

In addition to the basic value of the property in use for 
residential purposes it has been necessary to consider 
the benefit accruing to owner by reason of the business 
enterprise also located on the property. Following 
negotiations with the owner's solicitors, the owner has 
agreed to sell for the sum of $20,500.00 as of Dec. 31, 
1969, including moving costs, disruption of business 
and all other considerations, subject to the owner 
retaining rent-free possession to March 31, 1970. This 
settlement price is considered to be realistic. It is 
proposed to demolish these buildings when vacant to 
enable the City Engineer to proceed with the develop- 
ment of the new road. 

RECOMMENDED that the Supervisor of Property and Insurance 
be authorized to acquire the above-described property 
at a total cost of $20,500.00 on the foregoing basis, 
chargeable to Code #l45/2805 . " 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of 
Property and Insurance be adopted. 


7. Extension of 'Option to Purchase' 

British Columbia Housing Foundation 

The Supervisor of Property and Insurance reports as follows: 

"Resolution of Council dated December J, 19^7 approved 
the sale of Lot 28, Sub. D, Block I60, D.L. 264a which 
is situated on the north side of 12th Avenue between 
Clark and Woodland Drives, to the Orange Rest Home 
Foundation for the cash price of $9,920.00, which has 
been paid in full. 

After payment of the lot, the Orange Rest Home Foundation 
passed a resolution recommending that the property be 
conveyed into the name of the British Columbia Housing 
Foundation, I98 West Hastings St., Vancouver, B.C. The 
Foundation agreed to take over the land for the purpose 
of constructing a Senior Citizens Home. 
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Item No. 7 cont'd 

One of the conditions of sale was, ' the purchaser shall 
give to the City a two-year option to repurchase the 
property at the net sale price, to be exercised in the 
event that the purchaser does not proceed with con- 
struction'. An option was secured from the British 
Columbia Housing Foundation requiring construction to 
proceed by December 7, 19^9, with the City having a 
further three months to exercise the option. 

We have received a letter from the Housing Foundation 
which says in part ' owing to the fact that, subsequent 
to the transfer of the property to us, there was a 
change in City policy regarding the permissible maximum 
floor space ratio for this type of project in RT-2 
zones, it was necessary to delay planning until a 
final decision had been taken by City Council, and later 
to revise the original plans. This has inevitably meant 
a considerable delay. The Housing Foundation goes on to 
request a one-year extension of the City's "option to 
purchase " . ' 

The Planning Department reports that a floor space 
ratio of 0.75 Is now permissible and will enable the 
Housing Foundation to proceed with their planned 
housing projects. The Director of Planning also endorses 
the granting of a one-year extension of the 'option to 
purchase ' . 

RECOMMENDED that the City Solicitor be requested to 
prepare a one-year extension to the 'option to purchase 
presently held by the City of Vancouver on Lot 28, 
Sub. D, Block l60, D.L. 264a, Group 1, NWD, Plan #10940." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 


8. Acquisition for Replottlng S.E. Sector, Lot on 
5/S 59th Avenue, West of Cromwell S t. 

The Supervisor of Property and Insurance reports as follows: 

"Lot 11, Block 2 of south part of NWi^, D.L. 335 whlcli 
is situated on the south side of 59th Avenue, west of 
Cromwell Street is required for replottlng purposes in 
connection with the expanded program of redevelopment in 
the S.E. Sector authorized by City Council on June 21, IS 

This property comprises a single lot 33' x 110', 
zoned RS-1 . Same is presently overgrown with bush and 
Is totally lacking all services. 

According to recent advice from the City Solicitor, the 
owner through his solicitor, agrees to accept the sum of 
$5,000.00 as of December 31, I969 subject to the City 
paying out-of-pocket expenses in the amount of $685.00. 
This settlement price is considered to be realistic and 
is endorsed by the City Solicitor. 

RECOMMENDED that the Supervisor of Property and Insurance 
be authorized to acquire the above-described property for 
the sum of $5^685.00 on the foregoing basis, chargeable 
to Code #4906/255." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 
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9. Sale of City-owned Lot 

Sit; S.E. Corner 8th Ave. & MacDonald St. 

The Supervisor of Property and Insurance reports as follows: 

"Lot A, Sub. 3 Sc 4, Block 20, D.L. 192, Plan #5113, whl&h 
is situated on the South-east corner of 8th Avenue and 
MacDonald Street wat> acquired in 19^8 for highway 
purposes with portion established for road. The re- 
sidual portion, known as Lot A, is vacant, triangular in 
shape, and has a total area of l,58l sq.ft. 

Canada Safeway Ltd. has acquired the rest of the block on 
the South side of 8th Avenue between MacDonald and Stephens 
Streets, and on June 26, I969 City Council (Public Hearing) 
approved an application for rezoning to C-2 Commercial 
District subject to the acquisition by Canada Safeway 
Ltd. of the lane allowance and subject to the consolidation 
of all lots including the closed and stopped-up 
portion of the E/W lane, into one parcel and so 
registered in the Land Registry Office. 

On November 25, 1969 City Council approved Item 3 of the 
Board of Administration, Works & Utility Matters, report 
dated November 21, I969 recommending closing and sale 
of the lane in Block 20, for the sum of $19,681.00. 
Negotiations for the sale of City-owned Lot A to Canada 
Safeway Ltd. have been in progress for some time. 
Valuing this parcel on tlie basis of its inclusion into a 
consolidated commercial development, the Supervisor 
of Property and Insurance has recommended a price of 
$6,324.00. Canada Safeway Ltd. has nova indicated that 
they are prepared to acquire at this price. It is 
therefore, 

RECOMMENDED that Lot A of Lots 3 & 4, Block 20, D.L. 
192 be sold to Canada Safeway Ltd. for the sum of 
$6,324.00, plus taxes and registration fees, for 
consolidation with the abutting property." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of 
Property and Insurance be adopted. 
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OFFICIAL TRAFFIC COMMISSION 


January 26, 1970 


A meeting of the Official Traffic Commission was held in the No. 1 
Committee Room, Third Floor, City Hall on Monday, January 26, 1970, 
at approximately 3:30 p.m. 


PRESENT; 


ALSO 
PRESENT: 


CLERK : 


Alderman Linnell 
Alderman Rankin 
Commissioner Ryan 

Mr. R.C. Boyes, Assistant City Engineer, 
Traffic and Transportation Division 

Superintendent A.E. Oliver, City Police 
Department 

Mr. D. Morrison, City Prosecutor's Office 
Dr. P,S. Bullen, Vancouver School Board 
Mr. J. Mulberry, Law Department 


Mr. W.H. McLachlan, Vancouver School Board 
Mr. J. Plaskett, Vancouver Traffic and 
Safety Council 


Scott 


Appointment of Chairman 

The Clerk advised that the Vancouver City Council on January 7, 1970 
appointed Alderman Linnell and Alderman Rankin as Council Members to 
the Commission. Nominations were called for the position of 
Chairman. 

Alderman Linnell was elected Chairman of the Official Traffic Commission 
for the year 1970. 


The Minutes of the meeting held December 1, 1969 were adopted as 
amended by Council on December 16, 1969. 

1 . 16th Avenue and Camosun Street 

The Commission has had before it for the past few years the matter 
of traffic conditions at 16th and Camosun and representations have 
been heard from various interested citizens and the Queen Elizabeth 
P.T.A. on several occasions. Mrs. L.A. Waters, Safety Chairman of 
the Queen Elizabeth P.T.A. , has been the chief spokesman in the past 
year . 

Mrs. L.A. Waters, representing the petitioners, again appeared before 
the Official Traffic Commission, presented a brief and requested a 
pedestrian actuated signal at 16th and Camosun and an advance flashing 
signal west of the actuated signal. 

(A copy of the brief and relevant correspondence are attached for the 
information of Council and it should be noted that a petition with ap- 
proximately 1,030 signatures is on file in the City Clerk's Office) 

Mrs. Waters advised that as the Queen Elizabeth School is used for 
extra-curricular activities in the late afternoon and evening, a 
school patrol operated light would not be significant as it would 
not be in operation after the school patrol went off duty. In 
answer to a communication from Mrs. Waters received October 30, 1969 
by the Engineering Department, Mr. Boyes advised Mrs. Waters that he 
had requested a School Board representative to supply information on 
the use of all schools after school hours so that this matter could 
be considered on a city-wide basis. 

In a report dated January 19, 1970 the City Engineer reported as 
follows : 
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"In regard to this matter, at the Commission meeting of August 25 r 
1969, the School Board was requested to supply information on 
extra-curricular activities at all schools in the City for 
inclusion in a later report. 

This information has been received and shows that: 

(1) Of 68 Elementary Schools in the City, 65 are used for 
extra-curricular activities in the late afternoon and 
evening. The evening use is generally by teenagers and 
adults and is comparable to activities in Secondary Schools 
and Community Centres throughout the City. 

(2) Of the 65 schools, 29 (including Queen Elizabeth School 
at 16th Avenue and Camosun Street) are used between 3:00 
P.M. and 5:30 P.M. for activities involving primary 
school children. The number of days per week the schools 
are used varies from one to four with an average of 2.1. 
The hours per day also varies with an average of 1.75 
hours per day involving group sizes of 12 to 30 children 
per day of use. 

As indicated in item (1) above, the evening use is by older 
Elementary school children and adults and the activities are 
comparable to those in Community Centres and Secondary Schools 
throughout the City where special crossing facilities have not 
been found necessary. 

The main concern expressed at Commission meetings has been 
with the 3:30 P.M. to 5:30 P.M. period when Safety Patrols are 
not in attendance at school crosswalks and the vehicular traffic 
volumes are heavier because of the evening rush hour. The types 
of activities during this period are generally piano lessons. 
Cubs and Brownies and physical activities which are also 
occurring at Churches, Community Centres, Parks and Boys' Clubs 
throughout the City where the present arrangements of marked 
crosswalks and right-of-way provisions appear to be satisfactory. 

Because the arterial streets are on a grid system with a spacing 
of approximately ^5 mile , most of the schools are on or close to 
an arterial street. It has been suggested that because of the 
extra-curricular activities at the schools, pedestrian actuated 
signals should be installed at the school crosswalk locations. 

In the recent review of pedestrian crossing difficulties 
throughout the City which culminated in a recommendation for 
the installation of five pedestrian actuated signals, factors 
considered in arriving at a warrant for such treatment included 
traffic volumes, crossing demand, accident history, etc. In 
the case of school crossings, the above information shows no 
special circumstances or technical criteria for recommending 
pedestrian actuated signals at school crosswalk locations. 

Queen Elizabeth School is used more during the 3:30 P.M. to 
5:30 P.M. period for extra-curricular activities than the average 
of other schools. Its use is four days per week compared to the 
average of 2.1 days per week, and 1.8 hours per day of use 
compared to the average of 1.75. As pointed out, however, 
similar activitites are occurring at other locations throughout 
the City. Specifically, in the West Point Grey area, activities 
are held in the Queen Mary School {4th Avenue and Trimble Street) 
and at two Churches in the same area. Access to these locations 
involve crossing 4th Avenue and 10th Avenue where the traffic 
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volumes are comparable on 4th Avenue and heavier on 10th Ave. 
compared to 16th Ave. On a City-wide basis there are many 
arterial streets with substantially heavier volumes than 
presently occur on 16th Avenue. 

In summary, having reviewed the program of activities, crossing 
movement and relationship to similar activities throughout the 
City, there does not appear to be justification for additional 
traffic control measures for schools at this time. 

This report is submitted for the Commission's consideration." 

Mrs. Waters pointed out that she believed the speed is excessive due 
to the fact that it is used a great deal by students going to and 
from the University of B.C. and Superintendent Oliver stated that he 
would have a radar survey made in this area. 

As a request for this pedestrian actuated signal by Mrs. Waters on 
behalf of the petitioners has been before the Commission on serveral 
occasions and because there is no clear indication of special 
circumstances at this location, after some questions and considerable 
discussion it was 

RECOMMENDED that the matter of a pedestrian operated light and a 
warning light at 16th and Camosun be brought before City Council for 
its CONSIDERATION and decision. 


2 . Loading Zone Mid-Block on Howe Street 

In a communication dated November 28, 1969, Mr. G.E. Baynes, President 
of the Hotel Grosvenor requested the establishment of a mid-block 
loading zone north of the entrance to the Government Parking lot on 
the west side of Howe Street on Block 61. In reply to this communi- 
cation, the City Engineer advised Mr. Baynes that he was prepared to 
eliminate three parking metered spaces on the west side of Howe Street 
immediately south of Robson Street. The City Engineer further advised 
Mr. Baynes that he felt his request should be placed before the Official 
Traffic Commission for consideration at which time arrangements 
would be made for Mr. Baynes to present his case. 

The City Engineer submitted a report dated January 19, 1970 however 
the Clerk advised that Mr. Baynes was on holidays and could not be 
present at this meeting. It was therefore 

RECOMMENDED that the matter of a loading zone mid-block on Howp Street 
be tabled to a subsequent meeting when Mr. Baynes can be present. 

3 . A.M. Congestion on South Granville 

Mr. B.W. Hoeter in a communication dated December 8, 1969 advised that 
the traffic flow on Granville Street north from 57th to 41st Avenues 
is becoming more and more congested during the morning rush hour. 
He suggested that the curb northbound lane on the east side of Granville 
Street should have parking restrictions in order to open up this lane 
to traffic. 

In a report dated January 15, 1970, the City Engineer advised that 
recent traffic volume increases between 59th and 41st Avenues indicate 
the need for another northbound lane and further advised it is proposed 
to install, under the City Engineer's authority, a 7:00 a.m. to 9:00 
a.m. parking prohibition on the east side of Granville in this area. 

RECOMMENDED that the City Engineer's report dated January 15, 1970 be 
approved. 
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4 . Crosswalk, 41st & Heather - $1.49 Day 

At the last meeting of the Official Traffic Commission it was 
recommended that a school crosswalk be placed on Heather and 41st 
Avenue and that a report be made to the next meeting of the Commission 
on traffic conditions in the vicinity of the Shopping Centre on a 
$1.49 Day. 

Superintendent Oliver in a report dated December 5, 1969 advised of 
the traffic conditions and the crossing habits of pedestrians par- 
ticularly as they pertain to students on 41st and Heather during the 
periods 8:20 a.m. to 9:00 a.m., 12:01 p.m. to 1:00 and 2:30 p.m. to 
3:30 p.m. Superintendent Oliver concluded his report stating that in 
the opinion of the Police Department, the $1.49 Day traffic observed 
did not affect the safety of the students. 

It was pointed out that the check of traffic conditions was to also 
determine whether a marked school crosswalk at 45th Avenue and Tisdall 
was necessary. It was 

RECOMMENDED that the report of Superintendent Oliver dated December 5, 
1969 respecting the crosswalk at 41st and Heather on $1.49 Day be 
received and that a further report be presented by Superintendent 
Oliver on the traffic conditions and student crossing problems at 
45th and Tisdall. 

5 . Statistics re Traffic Accidents and Deaths in the City . 

Superintendent Oliver reported that the number of traffic injuries in 
the City of Vancouver had increased slightly during 1969 however the 
number of deaths recorded had decreased from 53 in 1968 to 35 in 
1969. 

In speaking to the matter. Superintendent Oliver advised that a survey 
was being taken with respect to the seriousness of the accidents 
incurred and he was awaiting this report with interest. He explained 
that new methods are being tried with a view to reducing the number 
of traffic accidents. 

RECOMMENDED that the Official Traffic Commission extend its appreciation 
and commendation to the Superintendent of Traffic and Mr. Boyes ::or 
their program and efforts with respect to the reduction of traffic deaths 
in the City of Vancouver during 1969. 

6. Second Avenue Traffic - 
East of Cambie Overpass 

In connection with a communication received from Mr. E.W. Bear dated 
December 1, 1969 with respect to the signing on Second Avenue east of 
the Cambie Overpass, Mr. Boyes explained the type and location of signs 
and the reasons for their installation. 

RECOMMENDED that the City Engineer send a suitable letter of e>xplanation 
to Mr. Bear. 

7. Hornby & Pender Streets 
Request for Dual Left Turn Lanes 

At a meeting of the Vancouver City Council on December 9, 1969 
Alderman Sweeney reported that motorists turning left from Hornby 
Street onto Pender Street are being ticketed when they make the 
turn from the second lane from the curb and Council referred the matter 
to the Commission. 

The City Engineer under date of January 19, 1970 reported as follows: 

"This matter has been reviewed, and observations indicate that 
throughout the majority of the day there is no unusual situation 
at this intersection which would suggest a need for two lanes 
turning left. However, there are short periods of five to ten 
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minutes duration during the afternoon rush period when some 
congestion occurs, and some left turns take place from the 
second lane. 

Providing two lanes for these left turns introduces a hazardous 
weaving situation in the short block on Pender Street west of 
Hornby Street. A further hazard to pedestrians also exists in 
the west crosswalk, where they cannot be readily seen by the 
second lane of turning vehicles. 

A further consideration in this matter is that when the new 
Georgia Viaduct is opened in the Spring of 1971, Pender Street 
will be made two-way in this area and dual left turns will not 
be possible, in view of the narrow width of street available. 

In view of the above, it is RECOMMENDED that dual left turns 
at Pender and Hornby Streets not be permitted." 

Mr. Boyes with the aid of a map explained the situation and it was 

RECOMMENDED that the recommendation of the City Engineer^ contained 
in his report dated January 19, 1970 that dual left turns at Pender 
and Hornby Streets not be permitted, be adopted. 

8 . School Buses Stopping on Appropriate 
Side of the Street 


In a communication dated December 5, 1969 Mrs. Carol Wilson requested 
that action be taken to prohibit school buses discharging children 
where it would necessitate them crossing the street to reach their 
home or school. She suggested that children should be deposited from 
the school buses in front of their homes or in front of the school. 
It was pointed out that the Vancouver School Board do not operate 
school buses however many private organizations such as the Kerrisdale 
Transportation, the Bunny Bus etc., are operating on City streets. 

The Commission agreed that a suitable letter should be forwarded to 
the organizations operating these buses explaining that the Commission 
is concerned with the hazard involved in those cases where children 
are required to cross the street at a mid-block location. 

RECOMMENDED that Mrs. Wilson be advised of the action the Commission 
proposes to take on this matter. 

9. Police Required due to Special Functions 
and Events 


The Vancouver City Council on November 4, 1969 referred the matter of 
additional expenditures necessary to provide Police services for 
special events, functions etc., held in the City by organizations, 
commercial establishments et al, to the Official Traffic Commission 
for report to Council. 

The Commission considered this matter at its meeting on December 7, 
1969 and 

RECOMMENDED 

" (a) that consideration of developers paying for the cost of 
police supervision to handle special traffic conditions, 
if found necessary during the construction period, be 
referred to the Technical Planning Board for report to 
the Commission, 

(b) that the Chairman write to the major cities to obtain 

information as to how they handle, from a police enforcement 
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standpoint, peak traffic conditions; the cost involved and 
who pays for the additional supervision required^ 

(c) that Superintendent Oliver be requested to submit a report 

to the next meeting of the Official Traffic Commission setting 
out the use of the permanent and reserve police officers 
with respect to the P.N.E. events, major downtown department 
stores, and other profit making activities, 

(d) that the Law Department review and report to the next 
Official Traffic Commission meeting on the legal aspects of 
charging for extra traffic police supervision." 

With respect to charging for extra traffic police supervision where: 

(a) a building project disrupts or impedes normal 
traffic patterns as a consequence of a partial or total 
closure of an adjacent street; and 

(b) extra supervision is required to facilitate the holding 
of a parade. 

the Corporation Counsel in a report dated December 22, 1969 advised 
that there would be no legal obstacle for the collection of these 
charges for the services provided. He pointed out however that with 
respect to (a) there are practical problems and suggested the Director 
of Permits and Licenses express his views on this matter. 

The Director of Permits and Licenses reported under date of January 23, 
1970 as follows with respect to the partial closure of streets with 
respect to building operations: 

"Clause 1.6.3.(1) of the Building By-law sets forth the limita- 
ations of street occupancy with respect to the construction of 
buildings viz. 

'The Building Inspector shall not authorize the occupation of 
any part of any street or the air space immediately above such 
part, beyond twenty feet from the street line, provided however 
that the Council may authorize the Building Inspector to issue 
a permit to any person for the use and occupancy of a greater 
part or area of any street, subject to such conditions and 
stipulations as the Council may deem expedient. ' 

It is to be noted that this regulation gives: 

(a) authority to the Building Inspector to permit street 
occupancy up to 20 feet as measured from the street- 
property line 

(b) reserves to City Council the right to approve and 
conditions of approval for street occupancy exceeding 20 
feet as measured from the street-property line. 

With respect to (a) street occupancy permits are not 
issued without prior approval of the City Engineer and such 
permits are not issued under conditions which would interfere 
with traffic to the extent that traffic supervision by City 
Police would be required. 

With respect to (b) I am not aware of any street occupancy 
approved by Council that disrupted traffic to the extent 
that traffic control by police officers was required. 

Closure of City streets for special projects, such as Block 52 
currently under construction, was carried out by the City Engineer. 
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Finally the Building By-law regulates through permit the movement 
of buildings over city streets. Prior approval of the City 
Engineer is required and it is usual to have a police officer 
in attendance. 

A charge based on a flat fee structure for the case of moving 
buildings over city streets could be collected at the time the 
permit was issued. Such fee would have to be determined by the 
police administration. 

Should the need arise in the future for traffic control by police 
officers in the case of special projects, fees could, presumably, 
be part of the conditions of approval. However establishment of 
a fee or fee structure would be very difficult to determine if 
possible at all. 

In addition to the foregoing, it is pointed out that the present 
fee structure for street occupancy amounts to a significant 
figure . " 

Superintendent Oliver presented a report dated December 29, 1969, which 
set out a breakdown of all regular and reserve Police coverage in 
1969 for parades, general traffic control, commercial events etc., for 
the consideration of the Commission. 

Superintendent Oliver also submitted the following report dated 
January 23, 1970 setting out the policy followed by 10 major cities 
with respect to charges for the use of additional police: 

"It should be noted that the prime criterion by which the reporting 
cities deal with the problem of charging fees for additional police 
personnel is:- 

a) . Does it affect the public at large, or 

b) . Does it only assist a commercial enterprise, and their 

patrons . 

PARADES 

All the cities involved in this report replied that they do not 
charge for additional traffic control, providing that a parade 
permit is obtained, and a parade fee posted. 

MAJOR DEPARTMENT STORE SALES 

All reporting cities replied that the Stores use their own 
security staff on premises, and employ off-duty police personnel 
to assist. Reserve Police, or off-duty police, are employed for 
on-premises traffic control. (i.e. parking lot control). 

In most cases on-street traffic control is handled by on-duty 
police personnel, except Windsor and Toronto, where off-duty 
uniform police are hired. 

COMMERCIAL EVENTS OF A THEATRICAL OR SPORTS NATURE 

All cities involved replied that they even hire off-duty police 
personnel for on-premises security, while on-street traffic control 
is supplied by the City at no additional charge, except the City 
of Los Angeles, who pay their members, but assess the event the 
cost of personnel. 

OTHER - ESCORTS ETC 

This category included escorts of all types - house moves, 
construction etc. Seven cities reported that all escorts are 
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handled by off-duty members, while Calgary, Edmonton and Win- 
nipeg supply on-duty personnel, and assess the company, or 
individual requesting the service. 

PARKING LOT ON-STREET LINE-UP 

The Cities of Los Angeles, Saskatoon and Toronto permit limited 
on-street line-up, but it must move when instructed by police. 
All other cities report no problem in this area." 

(The report of the Corporation Counsel dated December 22, and the 
report of Superintendent Oliver dated December 29, 1969 are 
attached for the information of Council.) 

The Commission discussed this matter for a considerable time and 
Mr. J. Mulberry pointed out to the members the difficulties that 
could arise in endeavouring to collect such charges. It was 

RECOMMENDED that no action be taken at this time c^nd the Corporation 
Counsel be asked to review the Vancouver Charter to see if there is 
any feasibility for such charges and 

FURTHER RECOMMENDED that the Police Department be instructed to keep 
a watching brief to see if some of the extra police details might be 
charged for. 

The meeting adjourned at approximately 5:00 p.m. 


* 
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* * * 



CITY OF VANCOUVER 6 9 B 

" ~ - U REGULAR COUNCIL MEETING 

A Regulai' Meeting of the Council of the City of Vancouver was 
held on Tuesday, February 17, 1970, in the Council Chamber, at 
approximately 9:30 A.M. 

PRESENT : His Worshin the Mayor 

Aldermen Bird, Broome, Calder, Hardwick, 
Linnell, Phillips, Sweeney and 
Wilson 

ABSENT: Alderman Adams (Leave of Absence) 
Alderman Rankin 

CLERK TO THE COUNCIL : R, Thompson 

PRAYER The proceedings in the Council Chamber were opened with 

prayer , 

' IN CAMERA ' MEETING 

The Council agreed to an 'In Camera' meeting later this day 
in regard to Property and Personnel matters, et al , 

ADOPTION OF MINUTES 

MOVED by Aid, Broome, 
SECONDED by Aid. Linnell, 

THAT the Minutes of the Regular Council meeting (including 
'In Camera'), dated February 10, 1970, be adopted, 

- CARRIED 


His Worship the Mayor advised that Dr , Turpin, the Civic 
Chaplain, has been confined in hospital but is now convalescing 
satisfactorily at home. 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Wilson, 

THAT this Council resolve itself into Committee of the Whole, 
His Worship the Mayor in the Chair. 

- CARRIED 


ENQUIRIES AND OTHER MATTERS 

Alderman Wilson - referred to a pamphlet on drugs put out 

Pamphlet on Drugs under the sponsorship of major Vancouver 

department stores. The Alderman 
suggested an additional 50,000 copies 
be made available for distribution to 
the citizens. 

At His Worship's request Alderman Wilson 
agreed to submit a motion later. 


Alderman Bird - referred to a copy of a communication 

Parking Infraction and received citing an incident involving 

Towing Company a citizen with a tow truck company 

following a parking infraction. The 
Alderman expressed his views, on the 
matter of detaining citizens in this 
manner , 


His Worship advised of having forwarded 
the matter to the Police Commission, 
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ENQUIRIES AND OTHER MATTERS (cont'd ) 

Alderman Hardwick - referred to the fact that in the next 

Street Hoardings several months construction will 

commence on a number of major buildings 
in the downtown area. The Alderman 
enquired regarding City policy, if 
any. in the matter of construction of 
hoardings which protrude on to the 
City streets . 


Commissioner Ryan reported there is 
a by-law provision allowing certain 
powers to the Building Inspector 
and further approval from the City 
Council as necessary. 


Alderman Phillips - enquired if His Worship would be 

Mayor's Meeting with the reporting as a result of his recent 
Prime Minister meeting with Prime Minister Trudeau. 


His Worship stated he would be 
reporting later. 


Alderman Phillips - referred to a newspaper article 

Noise By-law commenting on a noise by-law recently 

" enacted by the City of Ottawa. 

The Corporation Counsel advised he 
has been in communication with various 
cities on' the subject of noise and 
would be writing to obtain a copy of 
this recent enactment. 


Alderman Broome - requested the Board of Administration 

Street Marking Program furnish a report on the marking of 

streets program, to include money spent 
over the past year and quality of 
paint used . 


Alderman Sweeney - enquired regarding submission of the 

Proposed 5-year Plan proposed 5- year Plan plebiscite. 

Plebiscite 

His Worship stated the matter would 
be discussed later. 


Alderman Wilson 
Operating Funds: 
Community Centres 


referred to an enquiry from the 
Dunbar Community Centre whether 
operating funds for community centre 
facilities, as well as in respect to 
future facilities as proposed in the 
5-year plan, will be adequately 
provided. 


His Worship reported he had already 
replied to this communication. 
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ENQUIRIES AND OTHER MATTERS (cont 'd) 


Alderman Wilson - 
Social Planning Study: 
West End 


referred to the Social Planning study 
for the West End which has been approved 
by Council. In this regard the Alderman 
advised the West End Community Associa- 
tion had conducted a house to house 
survey and obtained pertinent information 
respecting conditions in the area. The 
Alderman suggested the Chairman of the 
Social Development Committee endeavour 
to have a close liaison arrangement 
established with the Association in 
order that the material already gathered 
may be made available. 


COMMUNICATIONS OR PETITIONS 


1. Transportation Arteries: 

Burnaby, Richmond, Vancouv^r 

The Council noted a communication from the Chairman of the 
Planning Committee of Richmond referring to an ad hoc committee (')f 
representatives of Richmond, Burnaby and Vancouver which has been 
discussing mutual problems in the field of transportation routes, 
and liaison with the Department of Highways. It is advised that 
particularly, the Committee considers the need to study in depth 
the possibility of a traffic corridor linking Highway 499 via the 
new Knight Street Eraser River crossing and Highway 401 in the 
vicinity of Boundary Road. It is suggested, therefore, that the 
respective Councils recognize this ad hoc committee and give it 
authority to discuss such matters with the Department of Highways 
officials . 

MOVED by Aid. Sweeney, 

THAT this communication be referred to the Standing Committee 
on Transportation for report back. 


2 , Continental Hotel 

MOVED by Aid. Bird, 

THAT, pursuant to request received, a delegation be heard from 
the Continental Hotel Limited, as and when the Board of Administratiorf 
submits a related report to Council. 


3 . Conference: Housing fc Community 

The Council received a communication from the Supervisor, 
Urban Affairs Program, Extension Department of the University of 
British Columbia, pointing out a Housing and Community Conference 
would be held in the Georgia Hotel, March 5th and 6th. It is 
requested representations from elected and staff officers be 
arranged . 

MOVED by Aid. Broome, 

THAT this matter be left in the hands of His Worship the 
Mayor to appoint representatives both from the Council and the 
administration. 


- CARRIED 


- CARRIED 


- CARRIED 


Regular Council, Februai'y 17, 1970 

BOARD OF ADMINISTRATION AND OTHER REPORTS 
A . General Report, February 13, 1970 
Works and Utility Matters 

(i) South 7' of Lot 13, Subdivision 10, Block A, D.L. 182 
N/S Pender Street, East of Vernon Drive (Clause 1) 

MOVED by Aid, Bird, 

THAT this clause be deferred for consideration at the next 
meeting at which time the City Engineer be present to give a 
Report Reference to Council respecting Pender Street and like 
closings which have taken place. 

- CARRIED 

(ii) Balance of Works and Utility Matters 

MOVED by Aid, Bird, 

THAT Clauses 2 and 3 of the report of the Board of Adminis- 
tration (Works & Utility matters), dated February 13, 1970, be 
adopted , 

- CARRIED 

(iii) Underground Wiring re New Subdivisions 

Alderman Calder requested the Board of Administration report 
on the proposal that contractors developing new subdivisions and 
are relieved of the requirement to place wiring underground, be 
required, in lieu thereof, to make a payment to the City, 

MOVED by Aid, Calder, 

THAT this proposal be referred to the Board of Administration 
for report, 

- CARRIED 

Social Service and Health Matters 

(i) Juvenile Detention Home; Regional (Clause 2 ) 

The Greater Vancouver Regional District has requested the 
Council advise whether or not it favours the Regional District 
building and operating a Remand-Detention Home for juveniles with 
the capital cost being distributed on the basis of assessments and 
operating costs being distributed on a per diem rate based on 
usage. This enquiry is made as a result of a request from the 
Vancouver City Council that the District consider the building of 
a Juvenile Detention Home on a Regional basis. 

MOVED by Aid, Bird, 

THAT the Greater Vancouver Regional District be advised that 
the Vancouver City Council is in favour of the District building? 
and operating a Remand-Detention Home for juveniles with the 
Regional District's share of the capital costs being distributed 
on a basis of assessments and the District's share of the operating 
costs being distributed on a per diem rate based on usage, 

- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
Social Service and Health Matters (cont'd ) 

(ii) Saturday Closure: 
Mountain View Cemetery (Clause 3) 

The Board of Administration reported as a result of a 
communication from the B. C. Funeral Services Association re dis- 
continuance of burial services on Saturdays, The views of the 
Medical Health Officer are set out in the report. 

MOVED by Aid. Wilson, 

THAT, in the Vancouver Cemetery operation, only the Cemetery 
Office remain open on Saturday and there be no burials on this 
day other than when special arrangements are made which will be 
at the cost of the parties so requiring. 

(not put) 

MOVED by Aid, Phillips, in Amendment, 

THAT the present policy in respect of Saturday opening of 
the Vancouver City Cemetery remain unchanged. 

- CARRIED 

(iii) Taylor Manor: 

Replacement Equipment (Clause 1) 

MOVED by Aid. Bird, 

THAT Clause 1 of the report of the Board of Administration 
(Social Service and Health matters), dated February 13, 1970, be 
adopted . 

- CARRIED 

Building and Planning Matters 

(i) Terminal Railways and Freight Movement 
in Greater Vancouver (Clause 5) 


The Board of Administration reported as follows: 

"Your Board submits the following report of the Director of 
Planning dated February 6, 1970 respecting problems connected 
with freight movement in Greater Vancouver: 

'On November 12, 1969, Members of Council met with Dr. Derek 
Scrafton, Chief, Urban Transportation Development Division, 
Department of Transport, Ottawa, at which time it was agreed 
the City would submit a memorandum of its ideas regarding 
Terminal Railways in Greater Vancouver. Since then. Dr. 
Scrafton has made available copies of a 1963 study of freight 
traffic movement through Greater Vancouver which was prepared 
by the B.C. Research Council for the Department of Transport 
but not previously made public. Copies of a summary of this 
report are on file with the City Clerk for Members of Council 
who wish them. 

After reviewing this report, it is obvious that some of the 
problem situations existing then have been eliminated by 
measures taken over the last six years, including: 

- completion of the Heatley and Renfrew overpass 

- elimination of level crossing at Campbell Avenue 

- expansion of Canadian Pacific and Canadian National yard 

facilities at Coquitlam and Port Mann respectively 

- completion of the new Second Narrows railway bridge 

and tunnel 

cent 'd . . . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Building and Planning Matters 
Clause #5 cont'd. 


- operation of the "Physical Distribution Sub-Committee" of 
the Port of Vancouver Development Committee as a forum 
for considering problems of road and rail systems affecting 
physical distribution. 

On the basis of the foregoing, it does not appear that a 
further fact-finding study is necessary. In addition, a 
forum for considering matters affecting the movement of 
goods (made up of representatives of the railways, trucking 
industry, shippers, harbour interests) already exists. 
Proposals for improving facilities for distributing goods, 
such as the Indian Arm causeway, waterfront access roads on 
the north and south shores of Burrard Inlet, are under con- 
sideration by the Physical Distribution Sub-committee, Port 
of Vancouver Development Committee who are meeting regularly 
to consider problems of this nature,' 

Your Board submits the above report for Council 's CONSIDERATION 
with the suggestion that the City's representative on the Port 
of Vancouver Development Committee, Alderman Marianne Linnell, 
be asked to discuss with the Executive of the Port Committee 
whether they believe there is a need for a new independent 
examination of railway operations and freight movements in 
Greater Vancouver; and that Alderman Linnell report from time 
to time to the Standing Committee on Transportation if any 
further action by City Council is necessary. 

It is further suggested that a copy of this report be sent to 
Dr. Derek Scrafton." 

MOVED by Aid, Broome, 

THAT the suggestions contained in the foregoing report be 
approved . 

- CARRIED 

(ii) False Creek Development Concepts: 

Letter from the Vancouver Board of Trade (Clause 6) 

The Board of Administration submitted the Director of 
Planning 's report on a request from the Vancouver Board of Trade 
that the time in which to furnish a reply on the matter of False 
Creek Development be extended for one month. 

MOVED by Aid. Hardwick, 

THAT the Director of Planning proceed on the present schedule 
of reporting to Council on delegations ' briefs in connection with 
the matter; however, in the case of the Board of Trade^ that Body 
be advised that their brief will be accepted when submitted. 

- CARRIED 

(iii) Balance of Building and Planning Matters 

MOVED by Aid. Broome, 

THAT Clauses 1 to 4 inclusive of the report of the Board of 
Administration (Building and Planning matters), dated February 13, 
1970, be adopted. 

- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Fire and Traffic Matters 

Fire Department Apparatus Replacement 

MOVED by Aid, Bird, 

THAT the report of the Board of Administration (Fire and 
Traffic matters), dated February 13, 1970, be adopted. 

- CARRIED 

Finance Matters 

(i) Civic Luncheon: Pacific Coast 
Curling Association (Clause 7) 

The Board of Administration advised of a communication from 
the Pacific Coast Curling Association in respect of National Mixed 
Curling Championships to be held in March at the Capilano Winter 
Club, North Vancouver. Financial assistance is requested in co- 
hosting with the North Shore Municipalities, a luncheon on 
March 9th, 

MOVED by Aid, Sweeney, 

THAT no action be taken on this request, 

- CARRIED 

(ii) Balance of Finance Matters 

MOVED by Aid, Broome, 

THAT, in respect of report of the Board of Administration 
(Finance matters) , dated February 13, 1970, Clauses 1 to 5 
inclusive and 8 be adopted and Clause 6 received for information, 

- CARRIED 

B. Property Matters, February 13, 1970 

MOVED by Aid, Broome, 

THAT, in respect of report of the Board of Administration 
(Property matters), dated February 13, 1970, Clauses 1 to 4 
inclusive be adopted and Clause 5 received for information, 

- CARRIED 

C. Low Density Multiple Housing Development: 
Vicinity Marine Drive and Angus Drive 

It was agreed to defer consideration of this matter pending 
the hearing of a delegation later this day, (see page 8) 


D, Urban Renewal: 
Strathcona Area 

The Board of Administration, under date of February 11, 1970, 
submitted a progress report from the Strathcona Working Committee 
and commented on certain references in the report, 

MOVED by Aid, Sweeney, 

THAT the Board of Administration report dated February 11, 
1970 and the report of the Strathcona Working Committee of 
February 5, 1970, be received for information. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


E. Policy re Disposal of Residential Lots 
in Site 13, South- East Sector, Area "C" 

The Council considered Board of Administration report of 
February 11, 1970, in which is set out report of the Director of 
Finance, Supervisor of Property and the Director of Planning, in 
the matter of method of disposal of residential lots located in 
Site 13, South-East Sector, Area "C", The present policy regarding 
disposal of residential lots in the City is referred to as well 
as various alternatives for Council consideration. 

Motions were made at this point; however, no action was taken 
pending a further consideration later in the day, (see pages 9 & 10) 


The Council recessed at approximately 10:45 a,m, to reconvene 
'In Camera' in the Mayor's Office, following which the Council 
recessed to reconvene in open session in the Council Chamber at 
2:00 p,m. 

The Council reconvened at approximately 2:00 p,m,, still in 
Committee of the Whole, His Worship the Mayor in the Chair and the 
following members of the Council present: 


DELEGATIONS AND BOARD OF ADMINISTRATION REPORTS (cont'd ) 
C. cont*d 

Low Density Multiple Housing Development: 
Vicinity Marine Drive and Angus Drive 


A representative of Horner Developments Limited appeared before 
the Council in support of a brief dated January 21, 1970, filed in 
connection with the request for authority to negotiate directly 
with the City for the purchase of a portion of City-owned Lot A, 
District Lot 317, Lot 5966, Block B, District Lot 307, located at 
75th Avenue and Angus Drive, The company is acquiring rights to 
the abutting property. Lot 3, Block 16, D,L, 317, as well as 
additional acreage to the north and west. The proposal is to 
consolidate all of these lands for a comprehensive residential 
development , 

The Board of Administration, under date of February 12, 1970, 
submitted the Director of Planning 's report on this application. 
In this report is reviewed the status of the property pointing out 
the residential and light industrial sites have been withdrawn 
from the market for a period of one year as of September 23, 1969 
to permit certain archaeological research. The Council requested 
the Director of Planning report in the meantime on the rationale 
in respect to the particular type of subdivision proposed on 
these lands, 

MOVED by Aid, Hardwick, 

THAT the Director of Planning be instructed to consider low 
density multiple zoning for this City land and report back; it being 
understood the Director of Planning 's report will take into account 
his study of the Marpole centre and concern for amenities and 
waterfront alignment. 


PRESENT : 


His Worship the Mayor 

Aldermen Bird, Broome, Calder, Hardwick, 
Linnell, Phillips, Sweeney and 
Wilson 


ABSENT: 


Alderman Adams (Leave of Absence) 
Alderman Rankin 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

F. Proposed Botanical Garden Development: 
Portion Old Shaughnessy Golf Course 

On February 3, 1970, the Council received from the Honourable 
Grace McCarthy a proposal for the development of a portion of the 
Old Shaughnessy Golf Course for purposes of a Botanical Garden, 
The proposal was referred at that time to the Board of Administ- 
ration for report. 

Under date of February 13, 1970, the Board of Administration 
submitted reports of the Director of Finance, Director of Planning 
and the Corporation Counsel on various aspects of the proposal 
submitted and submitted for Council consideration, the following: 

"Request the Board of Parks and Public Recreation to: 

(a) Develop a probable final development plan for the gardens 
and buildings, and costs estimates thereof, to determine 
what additional funds will be needed in excess of the 
$666,667 of contributions for this purpose. Such develop- 
ment plans to be worked out in relation to the plan for 
residential development mentioned in item (e) , 

(b) Prepare a cost estimate of construction of necessary 
parking facilities and to determine whether these can be 
paid from the contributions for development or must be 
paid for by City funds. 

(c) Prepare a detailed report on the operating losses expected 
to be experienced at least in the early years, 

(d) Obtain clarification of what disposition is required of any 
operating surpluses not required for development purposes, 

(e) Request Marathon Realty to prepare an outline plan for the 
residential development and make the necessary rezoning 
application, " 

Communications in support of the Botanical Gardens proposal 
were received from: 

Community Arts Council of Vancouver 
Save our Parkland Association 
P.R,U, Stratton 

MOVED by Aid, Wilson, 

THAT His Worship the Mayor be requested to appoint a small 
committee to further consider this matter for report back and the 
matters set out above and identified as (a) and (e) inclusive, be 
referred to such Committee, 

- CARRIED 

E. (cont'd) Policy re Disposal of Residential 
Lots in Site 13, South-East Sector 
Area "C" 


Under date of February 11, 1970, the Board of Administration 
submitted report of the Director of Finance, Supervisor of Property 
and the Director of Planning regarding method of disposal of 
residential lots located in Site 13, South-East Sector, Area "C". 
After due consideration of the information submitted therein, in 
which the present policy for sale of residential lots in the City 
is set out and various alternatives given to the Council for 
consideration, it was, 


cont 'd 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Policy re Disposal of Residential Lots 
in Site 13, South-East Sector, Area "C" 
continued .... 


MOVED by Aid. Bird, 

THAT these lots be sold on the basis of giving preference to 
individuals who wish to build homes for themselves, have applied, 
and all other matters are equal ; 

THAT not more than two lots in a block be sold to any one 
purchaser ; 

THAT construction be commenced wi^thin 18 months of date of 
sale; it being understood the City shall have the right at its 
option to re-purchase the property by refunding the principal only, 
if construction is not commenced within this time; 

THAT the lots be offered on the basis of 'fixed price' at 
market value. 

- CARRIED 

(In arriving at the foregoing conclusion, and because of 
a request to 'split the motion', separate motions were 
received and voted upon as each issue was considered) 


G. Health Department; Reorganization 

The Board of Administration, under date of February 12, 1970, 
submitted report of the Medical Health Officer in regard to re- 
organization of the Health Department. A report of the Director 
of Personnel Services, dated February 12, 1970, is submitted, 
making recommendations in respect of two positions resulting from 
the proposed recommendations. These positions are: 

Speech Therapist I (Pay Grade 21) proposed to 
Speech Therapist II (Pay Grade 23) 

Administrative Assistant, Health (Pay Grade 26) 

— . proposed to Administrative Assistant, Health 
(Pay Grade 27) 


The Board of Administration recommends the following recommend- 
ations of the Medical Health Officer be adopted: 

"1. Authority be granted to implement the changes 
recommended in this report. 

2. The report of the Director of Personnel Services 
attached be adopted." 

MOVED by Aid. Bird, 

THAT the foregoing recommendations of the Board of Adminis- 
tration be approved. 

- CARRIED 

H. Report of Standing Committee on 
Transportation, February 5, 1970 

MOVED by Aid. Wilson, 

THAT, in respect of the report of the Standing Committee on 
Transportation, dated February 5, 1970, Clauses 1 and 2, Part I 
be adopted and Clauses 3 and 4^ Part II, be received for 
information. 

- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

I. Report of the Standing Committee 
on Planning and Development, dated 
February 5, 1970 

MOVED by Aid. Bird, 

THAT, in respect of the report of the Standing Committee on 
Planning and Development, dated February 5, 1970, Clause 1, Part I 
be adopted and Clause 2, Part II be received for information. 

- CARRIED 

J. Report of the Standing Committee on 

Health and Welfare dated February 5, 1970 

MOVED by Aid. Linnell, 

THAT the report of the Standing Committee on Health and Welfare 
dated February 5, 1970, be received for information. 

- CARRIED 

K. Social Development Plan: 
West End 


The Social Development Committee, under date of February 13, 
1970, submitted the following report: 

"On January 7, 1970, Council passed the following resolution: 

THAT the Chairman of the Social Development Committee 
discuss with the Director of Social Planning/Community 
Development the possibility of activating a similar 
rehabilitation program re Strathcona area, for the 
West End. 

This resolution follows very closely the item which had been 
under discussion with the Joint Technical Committee, Social 
Planning/Community Development Department. The Joint 
Technical Committee had been considering a report 'West End 
of Vancouver - A Social Profile' produced by United Community 
Services . 

As a subsequent step in the consideration of the conditions 
and situations outlined in the report 'West End of Vancouver - 
A Social Profile' and to follow the instructions of Council's 
resolution of January 7, the Joint Technical Committee 
proposed to the Social Development Committee the establishment 
of funds for the purpose of engaging a Consultant to prepare 
a Social Development Plan for the West End of Vancouver. The 
costs of this are estimated to be $4,500. The terms of 
reference are to be prepared by the Joint Technical Committee. 

The Social Development Committee at its meeting of February 2, 
adopted the following and recommends its adoption by the 
Vancouver City Council: 

'THAT funds in the amount of $4,500 be approved for the 
Department of SP/CD to hire a Consultant for the purpose 
of preparing a Social Development Plan for the West End 
of Vancouver. The Terms of Reference for such a 
Consultant to be prepared by a Sub-Committee of the 
Joint Technical Committee.'" 

MOVED by Aid. Linnell, 

THAT the foregoing report of the Social Development Committee 
be approved and, therefore, funds be authorized accordingly. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

L . Capital Program Plebiscite 

MOVED by Aid. Linnell, 

THAT the following report of the 5-year Plan Publicity 
Committee, dated February 17, 1970, and submitted by Aldermen 
Phillips, Rankin and Wilson, be approved on the understanding 
there is no need at this time for the printing of the date of 
submission of the plebiscite: 

"At the request of your Committee, the City Clerk, Corporation 
Counsel, Director of Finance and Director of Planning sub- 
mitted the proposed wording for the ballot re the 1971 - 1975 
Capital Program, which is to be submitted to the Owner-Electors 
on March 11, 1970. 

After careful review of the wording, your Committee 

RECOMMENDS that the proposed wording for the ballot re the 
1971 - 1975 Capital Program, as submitted by the officials 
and which is attached, be approved with an explanatory phrase 
re Provincial Courts Building. 

In making this recommendation, the Committee was informed 
by the City Clerk and Corporation Counsel that, in accordance 
with the Vancouver Charter, any statement on the ballot to 
the effect that the Owners' assent is not required to borrow 
monies for water and sewer purposes, is not permitted," 

- CARRIED 

(attachment referred to is on file in the City Clerk's 
Office) 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Wilson, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid, Wilson, 
SECONDED by Aid. Bird, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

BY-LAWS 

1. BY-LAW RE SALE OF DEBENTURES IN THE AMOUNT 
OF $113,542,47 (Local Improvements, Street 
Lighting) 

MOVED by Aid. Wilson, 
SECONDED by Aid. Bird, 

THAT leave be given to introduce a by-law to contract a debt 
by the issue and sale of debentures in the aggregate principal 
amount of $113,542.47 in lawful money of Canada for certain street 
lighting projects constructed as local improvements and for 
imposing an annual special rate on real property specially benefited 
by such local improvements, and the By-law be read a first time. 

- CARRIED 

MOVED by Aid. Wilson, 
SECONDED by Aid. Bird, 

THAT the By-law be read a second time. 

- CARRIED 
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BY-LAWS (cont'd ) 

By-law i"e Sale of Debentures (cont'd ) 

MOVED by Aid. Wilson, 
SECONDED by Aid, Bird, 

THAT Council do resolve itself into Committee of the Whole, to 
consider and report on the By-law, His Worship the Mayor in the 
Chair. 

- CARRIED 

MOVED by Aid, Wilson, 

THAT the Committee of the Whole rise and report, 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid, Wilson, 
SECONDED by Aid, Bird, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Wilson, 
SECONDED by Aid, Bird, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal , 

- CARRIED 

(The By-law received three readings) 

2. LOCAL IMPROVEMENTS PROCEDURE BY-LAW 
AMENDMENTS (Underground Wiring) 

MOVED by Aid, Wilson, 
SECONDED by Aid, Bird, 

THAT leave be given to introduce a By-law to amend By-law 
No, 3614 being the Local Improvement Procedure By-law and the 
By-law be read a first time, 

- CARRIED 

MOVED by Aid. Wilson, 
SECONDED by Aid, Bird, 

THAT the By-law be read a second time, 

- CARRIED 

MOVED by Aid. Wilson, 
SECONDED by Aid, Bird, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in 
the Chair, 

- CARRIED 

MOVED by Aid, Wilson, 

THAT the Committee of the Whole rise and report, 

- CARRIED 

The Committee then rose and reported the By-law complete, 

MOVED by Aid, Wilson, 
SECONDED by Aid, Bird, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid, Wilson, 
SECONDED by Aid, Bird, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 


- CARRIED 
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MOTIONS 

1. Allocation of Land for Highway Purposes 
(2727 West 29th Avenue) 


MOVED by Aid. Bird, 
SECONDED by Aid. Sweeney, 

THAT WHEREAS the registered owners have conveyed to the 
City of Vancouver, for highway purposes, the following lands: 

All that portion of Lot 19, Block "H", District Lot 2027, 
Group 1, New Westminster District, Plan 5702, described 
as follows: 

COMMENCING at the south easterly corner of said 
Lot 19; THENCE N 89° 53' W 12.62 feet following in the 
southerly limit of said Lot 19; THENCE N 0° 07 ' E 7 feet, 
more or less, to intersection with a line drawn parallel to 
and 7 feet perpendicularly distant westerly from the 
easterly limit of said Lot 19; THENCE N 31° 50' W 135.71 feet, 
more or less, following in the line drawn parallel to and 
7 feet perpendicularly distant westerly from the easterly 
limit of said Lot 19 to intersection with the westerly limit 
of said Lot 19; THENCE N 0° 07 ' E 7.84 feet, more or less, 
following in the westerly limit of said Lot 19 to the north 
westerly corner of said Lot 19; THENCE S 89° 53' E 3.36 feet, 
more or less, following in the northerly limit of said Lot 19 
to the north easterly corner of said Lot 19; THENCE S 31° 50' 
E 153.2 feet, more or less, following in the easterly limit of 
said Lot ^9 to the point of commencement, the same as shown 
outlined red on plan prepared by A. Burhoe, B.C.L.S., dated 
the 10th day of September, 1969, and marginally numbered 
LF 4412 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for highway purposes; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
highway purposes, and declared to form and constitute portions of 
highway. 

- CARRIED 

2 . Provincial Per Capita Grant 

On February 10th, Notice was given on the following motion: 

MOVED by Aid. Phillips, 
SECONDED by Aid. Calder, 

THAT WHEREAS Provincial revenues in the coming fiscal year 
are estimated to rise 14%; 

AND WHEREAS the per capita grant is proposed to be increased 
only 7% - from $28 to $30; 

AND WHEREAS no additional financial assistance to municipal- 
ities was proposed in the budget; 

AND WHEREAS additional responsibilities have been assigned to 
the cities which can only be paid for by increasing property taxes; 

THEREFORE BE IT RESOLVED THAT the City of Vancouver urge the 
Provincial Government to increase the per capita grant to munici- 
palities by at least $4 - in line with the increase in Provincial 
revenues . 

(referred) 

MOVED by Aid. Wilson. 
SECONDED by Aid. Calder, 

THAT this resolution be referred to the Finance Committee 
when considering resolutions for the U.B.C.M. Conference. 

- CARRIED 
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MOTIONS (cont'd) 

2 . Policy re Matters Affecting Area Groups I 

At the Council meeting on February 10, 1970, Notice was 
given on the following motion: 

MOVED by Aid. Calder, 
SECONDED by Aid. Phillips, 

THAT WHEREAS Council has from time to time been put in the 
position of having not been made aware of the feelings of home- 
owners and tenants as a particular issue affects their area; 

BE IT RESOLVED THAT Council policy is that any material 
proposed being presented to Council by the Board of Administration 
in our Board Reports, which will physically or socially alter the 
character of a neighbourhood, that as a matter of course, the 
Board send out copies of their report to representative area 
groups in that neighbourhood, in advance of Council considering 
the matter. 

(withdrawn) * 

After due consideration, Alderman Calder and Alderman Phillips, 
with Council's agreement, withdrew this motion,* 


3 . Pagoda and Oriental Cultural and Art Centre 

At the Council meeting on February 10, 1970, Notice was 
given bn the following motion': 

MOVED by Aid. Wilson, 

SECONDED by Aid. Sweeney ,( this day) 

THAT a proposed Pagoda and Oriental Cultural and Art ^Centre 
be referred to the Centennial Committee for consideration, 

- CARRIED 


NEW BUSINESS 

Proposal re Installation of Tartan Turf: 
Empire Stadium 

I 

Alderman Sweeney submitted a communication from the Minnesota 
Mining and Manufacturing Company of Canada Limited, dated February 
11, 1970, in the matter of installation of Tartan Turf at Empire 
Stadium. 

MOVED by Aid. Sweeney, SECONDED by Aid. Wilson, 

THAT this proposal be referred to the Standing Committee 
on General Purposes. 

- CARRIED 


The Council adjourned at approximately 3:45 p.m. 

**** 

The foregoing are minutes of the Regular Council Meeting dated_ Febjruary 
17, 1970, and the reports referred to are those on Page (s) 77 . /irJ. 
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FEBRUARY 13TH, 1970. 


The following is a report of the Board of Administration: 


WORKS & UTILITY MATTERS 


CITY ENGINEER'S REPORT 
( dated February 13th, 1970. ) 


1. South 7' of Lot 13, Subdivision 10, Block A, 

D.L. 182 - N/S Pender Street. East of Vernon Drive 

"The south 7 feet of Lot 13 was established for highway purposes when 
Pender Street was to be 80 feet in width. Present planning is for 
Pender Street to remain 66 feet in width. The south 7 feet of Lot 13 is now 
surplus to our highway requirements. The abutting owner wishes to acquire 
this 7 foot strip. 

I RECOMMEND the south 7 feet of Lot 13, Subdivision 10, Block A, D.L. 182, 
be closed, stopped up and conveyed to the abutting owner subject to the 
following conditions: 

(1) The value of the 7 foot strip to be $750.00 in accordance with 
the recommendation of the Supervisor of Property & Insurance. 

(2) The closed portion of highway and the remainder of Lot 13 to 
be consolidated into one parcel." 


Your Board RECOMMENDS that the foregoing be approved. 
RECOMMENDATIONS 

2 . Local Improvements by "Petition" 
First Step 


shown in the attached schedule dated February 6, 1970, as Local 
Improvements . 

The City's share of these improvements is covered in the 
1969 Capital Budget." 

Second Step 

The Director of Finance submits the following report on the 
financial arrangements: 

"In accordance with the provisions of the Local Improvement 


The City Engineer reports as follows: 

I consider it advisable to carry out projects 

for Pavements and Curbs 


Lane Pavements 
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By-law governing Local Improvement procedures, I am submitting the City 
Engineer's report dated February 6, 1970. 

The estimated total cost of these improvements is $594,170 and 
the City's share of the cost is $350,173. 

I have to report that the necessary financial arrangements can be 
made to carry out this work." 

Your Board has decided that it is desirable to undertake the pro- 
jects referred to in the attached list and RECOMMENDS that: 

(1) the reports of the City Engineer and Director of Finance be 
adopted; 

(2) the City-owned parcels shown on the list attached to the 
detailed Second Step Report for the Local Improvement projects 
be declared assessable. 

3. Underground Wiring to Serve Proposed Subdivision 
of Privately-owned Property 

Preliminary approval has been granted by the Approving Officer to 
the subdivision of the following property. 

Lot "A" and Lots 41 to 46, Block 7, D.L.'s 36 and 51 
N/S 3400 Block Kingsway (See Drawing S-164) 

N.B. Drawing on file with the City Clerk 

Final approval of the above noted subdivision could only be 
granted upon compliance with the following condition: 

"That the applicant enters into an agreement with the City that 
will ensure that all power, telephone and other wire or cable 
within the subdivision shall be installed underground at no 
cost to the City," as prescribed under Section #18 of the Sub- 
division Control By-law. 

Under Section #19 of the By-law, "the City Council may waive the 
requirements of Section #18 with respect to any particular wire or 
cable or to all wires or cables within a subdivision if the Council 
deems that the applicant would be put to unreasonable expense in 
placing such wires or cables underground." ; 

The Director of Planning and the City Engineer are of the opinion 
that the subdivider would be put to an unreasonable expense in placing 
such wires and cables underground as this is a minor subdivision in a 
developed block which is already served by overhead wires located on 
the adjoining streets. 

It is therefore recommended by the Director of Planning and the 
City Engineer that City Council waive the said requirements of 
Section #18 of the Subdivision Control By-law for the above noted 
subdivision. 

Your Board 

RECOMMENDS that the recommendations of the Director of Planning 
and the City Engineer be adopted. 
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SOCIAL SERVICE AND HEALTH MATTERS 

RECOMMENDATION 

1 , Tayl or Manor - 

Replacement Equipment 

The Social Service Administrator reports as follows: 

"The Vancouver General Hospital has offered to sell to the 
City, for use in Taylor Manor, 5'3 hospital beds with spring- 
filled mattresses and l[.0 bedside lockers. The cost is $I|..00 
for a bed and mattress and $10.00 each for the lockers, for 
a total of $663.00 including tax. In addition the cost of 
cartage would be $120.00. Total cost $783.00. 

The beds are in good condition and the mattresses are covered 
with a water proof material. The Inspector of Welfare Insti- 
tutions has recommended that the majority of the existing 
beds, mattresses and lockers be replaced because of their 
poor condi ti on. 

The Purchasing Agent has inspected the hospital beds and 
recommends that these be purchased at this reduced price. 

RECOMMENDED that funds be provided prior to Budget approval 
for the purchase of this required surplus equipment from the 
Vancouver General Hospital.' 

Your Board RECOMMENDS the foregoing recommendation of the 
Social Service Administrator be adopted,, 


CONSIDERATION 

2. Juvenile Detention Home - Regional 

On May 13, 1969, Council passed the following resolution: 

"T}-IAT Council request the Greater Vancouver Regional District 
to consider the building of a Juvenile Detention Home on a 
regional basis with all the Greater Vancouver Municipalities 
contributing to the building as well as the operating of the 
facility." 

Your Board reported under date of August 8, 1969, further 
to this matter following which Council, on August 12, directed that 
a copy of this report be furnished to the Administrator of the 
GreateV Vancouver Regional District with the request that each 
member of the District be also provided with a copy. And, further 
that the Vancouver representative on the Regional District be 
requested to press for early consideration. 

A letter has now been received under date of February 9, 
1970, from the Administrator of the Greater Vancouver Regional 
District, copy of which is circulated herewith for Council's 
i nf orma t i on . 

Your Board submits the foregoing for Council consideration. 


(Copies of Board of Administration Report, Social Service 
and Health Matters, dated August 8, 1969, as amended by 
Council on August 12, 1969, are circulated for the 
information of Council.) 
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INFORMATION 


3. Saturday Closure - 

Mountain View Cemetery 

Concerning the communication from the B.C. Funeral Service 
Association discussing discontinuance of burial services on Saturdays, 
the Medical Health Officer has reviewed the matter and submits the 
following for City Council's information: 

"(1) The hours for making applications for a permit to inter 

are covered in Section 13 of the by-law defining the hours 
for Saturday to be between the hours of 9:00 a.m. and 
12:00 noon.' 


(2) Section 22 of the Cemetery by-law provides for interments 
on Saturdays between the hours of 9:00 a.m. and 11:00 a.m. 

(3) Although the B.C. Funeral Service Association possibly 
represents the majority of the funeral directors in the 
Greater Vancouver area, there are others who are not 
membe rs . 

(i;) One of the non-members, the F i r s t Memor i a 1 Services Ltd., 
has filed a letter (copy circulated) expressing their 
opposition to Saturday closing. 

(5) A summary of the Saturday burials from January to September, 
1969, shows eleven (11) services were conducted by two non- 
members plus five (5) by private arrangements and one (1) 
for a Seattle funeral director. There were no services 

on Saturdays during October, November or December. 

(6) At the present time the staff on duty in the Cemetery 
office Saturday morning consists of a Clerk III for three 
hours and the Superintendent for two hours. 

(7) Additional staff for Saturday burials is employed only 
when an interment is scheduled. This staff consists of 
one truck driver, one laborer supervised by the Super- 
intendent. 

(9) As an indication of the cost involved in 1969 to provide 
Saturday burials for non-members of the association and 
private parties, two methods of costing have been prepared. 

(a) Charging all time in which the Superintendent was on 
duty Saturday morning as an expense against burials 

-:c- Total Cost - 17 burials - $ l,0i|0.58 
Average per Burial - 61.21 

Recovered per Burial - 50.00 

(b) Charging only actual time required from the Super- 
intendent at burials 

Total Cost - 17 burials - $ Sk^.Q^ 
Average per burial - 32.29 

Recovered per burial - 50.00 

Including one truck driver and one laborer but 
excluding the Clerk III. 

(9) All municipal cemeteries in the Greater Vancouver area have 
provisions permitting Saturday burials. 
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Clause No. 3 (Cont ' d. ) 


(10) The present policy of having the Cemetery office remain 
open Saturday mornings is to provide the public and the 
funeral directors with such services as: 

(a) Accepting applications and finalizing arrangements 
for interments from funeral directors and private 
parties for Monday burials, 

(b) Escorting funeral processions on arrival at Cemetery, 

(c) Assisting relatives or friends of a deceased to choose 
a plot for a burial Monday or Tuesday, 

(d) Assisting visitors to locate graves particularly 
elderly people who are dependent upon others to bring 
them to the Cemetery and persons who may be unable to 
get to the Cemetery during week days. 

The annual cost of providing this service under the present 
system is as follows: 

Salary and Fringe Benefits - Superintendent - $ 760,00-;:- 

" ' " " " - Clerk III 72k. 00 

TOTAL $ l,i;81;,00 


In the event there is a Saturday burial, a portion of 
this expense is recoverable. 

Having two employees on duty allows the office to be manned 
at all times.! A possible modification of this system would 
be made by having the Superintendent on duty only when 
required for Saturday burials. However, this would neces- 
sitate closing the office to allow the Clerk to accompany 
persons to the site of a grave." 

Your Board submits the foregoing report- of the Medical 
Health Officer for the information of Council, 

(Copies of B,C, Funeral Service Association letter dated 
December 17, 1969, are circulated for the information of 
Counci 1 . ) 
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BUILDING AND PLANNING MATTERS 

RECOMMENDATIONS : 


1. Alterations to Gasoline Service Station 
2408 West 41st Avenue 


The Director of Planning reports as follows: 

"Standard Oil Co. of B.C. Limited has filed a Development Permit 
Application #50725 to construct a 14 '8" x 36' addition to the 
west side of the existing gasoline service station located at 
the south-west corner of Balsam Street and 41st Avenue. 

It is proposed to create an additional servicing bay and small 
storage area. 

The site is located in a C-2 Commercial District and the Gas- 
oline Service Station Location Policy as adopted by City Council 
on October 1, 1968, permits consideration of alterations to the 
existing gasoline service station at this location. 

The Technical Planning Board and the Town Planning Commission 
recommend that Development Permit Application #50725 be approved 
in accordance with the submitted application, such plans and 
information forming part thereof, thereby permitting the construc- 
tion of a 14'8" X 36' addition to the west side of the existing 
gasoline service station located on this site, subject to the 
following conditions: 

(a) Prior to the issuance of the development permit: 

(i) Revised drawings are to be submitted to the 
satisfaction of the Director of Planning 
indicating the provision of suitable land- 
scaping and the heights of all plants when 
planted in the landscaped areas; 

(ii) If the landscaping is to be provided within 
the established 17' building line along 41st 
Avenue, then a letter of undertaking is to 
be submitted stating that in the event the 
north 17' of this site is required for civic 
purposes an equivalent amount of landscaping 
will be provided on the remaining portion of 
the site to the satisfaction of the Director 
of Planning. 

(b) The development is to be carried out and maintained in 
accordance with the approved drawings and Section 11 (10) 
of the Zoning and Developtient By-law. 

(c) All landscaping and treatment of the open portions of the 
site are to be provided within six months from the date of 
any use or occupancy of the proposed development and there- 
after permanently maintained. 

(d) All screening, surfacing and curbing as indicated in the 
approved drawings are to be provided within 60 days from 
the date of completion of the proposed development and 
thereafter to be maintained at all times." 

Your Board RECOMMENDS that Development Permit Application #50725 be 
approved in accordance with the recommendation of the Technical Planning 
Board and the Town Planning Commission. 
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2 . Amendment to Area A - South-East Sector Development 

The Director of Planning reports as follows: 

"City Council on May 31, 1968, approved the overall concept plan 
for the South-east Sector and approved the subdivision proposals 
for Areas A, B, C and D. Council also authorized the Director 
of Planning to make rezoning applications within Areas A, B, C and 
D, and referred such applications to Public Hearing. 

However, because of the need to make amendments to the approved 
plan for Area A, rezoning applications have not yet been made and 
referred to Public Hearing. It is proposed that if Council approve 
the amendment to Area A set out in this report, all the rezoning 
applications for Areas A, B, C and D will be made and referred to 
Public Hearing at the earliest possible date except for site #5, 
Area A (public housing), to be the subject of a further report. 

Area A, as shown on Drawing No. 4396-4A attached as Appendix A 
to this report, included the enlargement of the existing Captain 
Cook elementary school site from 8.4 acres to 10.1 acres. The 
existing school site was created subsequent to Council approval 
of a Properties Committee minute, dated October 5, 1951, which 
included the following: 

'with an agreement that when the replotting scheme 
has been developed that any necessary adjustments 
to street system will be agreed upon by the School 
Board, with assurance from the City that the aforesaid 
area would not be materially altered.' 

Subsequently in a letter dated July 26, 1968, the Board of School 
Trustees gave its approval to the change in the Captain Cook 
school site, provided that there was no charge involved. City 
officials were not prepared to recommend a settlement on this basis, 
and a revised proposal was therefore prepared as shown by the 
heavy line on Drawing 4396-4A (revised November 28, 1969) attached 
as Appendix B to this report. 

Negotiations have now been completed between the School Board and 
the Supervisor of Property and Insurance. In a letter dated 
November 17, 1969, the School Board approved the revised proposal 
on the understanding that a park will be developed on the east ¥?ide 
of the existing playing fields. The park referred to is a 
community park of 13.2 acres which is included in Area A and has 
been approved by City Council and the Board of Parks and Public 
Recreation . 

Proposed Plan Amendments (See Appendix B, 
Drawing No. 4396-4A, Revised November 28, 1969) 

(a) The boundaries of Captain Cook school site remain approximately 
the same. There is no disturbance to the existing site, 
fences, playing fields or parking lot. Small adjustments 

are proposed to the existing registered boundary of the school 
site to make it generally the same as the existing fence ; 
boundary. However, it is proposed to leave within the site 
a strip of land measuring 11' x 315.3' outside the fence line 
on the west side of the site, to provide future pedestrian 
access to the school. Along 54th Avenue on the north 
boundary of the site, it is proposed to dedicate a 7' strip 
for street widening purposes. These changes would reduce 
the area of the school site by 0.32 acres to approximately 
8.14 acres, but would not affect the actual school yard area. 

(b) Between the school site and the district shopping centre 
site to the west there is a parcel of land measuring about 
200' X 700' which it is proposed to subdivide for two sites 
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2. Airiendment to Area A - South-East Sector 
Development - Cont/d. 


for low density multiple housing,, It is proposed to convert 
Doman Street to a cul-de-sac serving both the existing 
school parking lot and the two housing sites. This arrange- 
ment will enable underground parking for the apartment to 
be fed directly by ramp access from the street. 

It is proposed that the two housing sites, of about 1.18 
acres and about 1.27 acres, be rezoned to a CD-I Comprehen- 
sive Development District for garden apartments and town 
houses generally in accordance with the approved conditions 
of development set out in Appendix II of the South-east 
Sector Report dated May 16, 1968. It is proposed however, 
that Section 2 of the conditions which requires 60% of the 
dwelling units to be town houses be deleted in this case as 
the proximity of the shopping centre and the shape of these 
sites makes them more suited to non-family accommodation 
(garden apartments). The proposed conditions of development 
are attached as Appendix C. 

(c) Because the school boundaries are virtually unchanged, it 
is necessary to amend the shape of the public housing site 
south of the school and to reduce its size to about 3.4 
acres. The conditions of rezoning for this site will be 
the subject of a later report following discussions with the 
senior governments and the B.C. Housing Management Commission. 


RECOMMENDATIONS 


(i) Council approve the amended subdivision proposals for Area A, 
South-east Sector Plan, in accordance with Drawing No. 
4396-4A, as amended November 28, 1969, attached as Appendix 

B to this report. 

(ii) The Director of Planning be instructed to make the following 
rezoning applications for properties in Area A, South-east 
Sector, such applications to be referred direct to a Public 
Hearing, together with applications for the other properties 
in Areas A, B, C and D as authorized by Council: 

(a) To rezone the two sites of about 1.18 acres and 1.27 
acres for garden apartments and town houses, from an 
RS-1 One-Family Dwelling District to a CD-I Comprehensive 
Development District, the scheme of development to be 
satisfactory to City Council and generally in accord- 
ance with the conditions of development set out in 
Appendix C to this report." 


The Town Planning Commission at its meeting on January 9, 1970 endorsed 
the report of the Director of Planning. 

The Technical Planning Board at its meeting on January 9, 1970 endorsed 
the report of the Director of Planning. 

Your Board RECOMMENDS that the report of the Director of Planning be 
approved . 


FtB 17 1970 


72U ^ 


Board of Adminis Lration , February 13, 1970 


(BUILDING - 4) 


3. Demolition of Service Station and Construction 
of Car Wash with Service Station Facilities 
1290 Robson Street 

The Director of Planning reports as follows :- 

"Home Oil Distributors Limited have filed Development Permit 
Application #50708 to demolish the existing gasoline service 
station located at the south-east corner of Robson and Jervis 
Streets and to construct an automatic car wash with gasoline 
service station facilities. 

The Site is located in a C-3 Commercial District and the Gasoline 
Service Station Location Policy as adopted by City Council on 
October 1, 1968, permits the construction of a new gasoline service 
station at this location. 

The Technical Planning Board and the Town Planning Commission 
recommend that Development Pentiit Application #50708 be approved 
in accordance with the submitted application, such plans and 
information forming part thereof, thereby permitting the demolition 
of the existing gasoline service station located on this site and 
the construction of a new automatic car wash with gasoline service 
pumps, subject to the following conditions :- 

(a) Prior to the issuance of the development permit: 

(i) The design of the building is to be first approved 
by the Technical Planning Board after advice from 
the Design Panel. 

(ii) An undertaking is to be submitted to the satisfaction 
of the Director of Planning by the Company that an 
attendant will be on duty at all times during the 
hours of operation of this development. 

(iii) Revised drawings are to be submitted to the 
satisfaction of the Director of Planning indicating: 

1) the site being suitably surfaced; 

2) details of all landscaping required on this 
site and a minimum of 5% of the site area 
being landscaped (not including the 7' 
established building line adjacent to Robson 
Street ) ; 

3) details of all screening to be provided on the 
si te . 

(b) The hours of operation of the proposed car wash to be 
restricted to the hours from 7:00 a.m. to 10:00 p.m. Monday 
to Saturday and 10:00 a.m. to 6:00 p.m. on Sunday. 

(c) Signs on this site to be restricted to one sign of identi- 
fication and small directional signs. 

(d) Treatment of the open portions of the site to be provided, othe 
than the landscaped areas, including surfacing, curbing 

and screening, prior to any use thereof. 

(e) All landscaping of the site to be provided within six months 
from the date of any use or occupancy of the proposed 
development and thereafter permanently maintained." 


Your Board RECOMMENDS that Development Permit Application #50708 be 
approved in accordance with the recommendation of the Technical Planning 
Board and the Town Planning Commission. 
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4. Rezoning: N/S of S.W. Marine Drive 
and Glendalough Place (m. Spence) 

iThe Director of Planning reports as follows: 

"An application has been received from M. Spence, 1251 Howe Street, 
requesting an amendment to Zoning and Development By-lav/ whereby 
Lot B, Block 3, D.L. 2027, Group 1, N.W.D. located on the N/S of 
S.W. Marine Drive and Glendalough Place would be rezoned from an 
RS-1 One Family Dwelling District to a CD-I Comprehensive Develop- 
ment District. 


The applicant states the purpose of the application is 'building 
a group of 12 townhouses as outlined by the attached plan and 
written description.' 

Submitted with the application is a set of preliminary plans 
prepared by Erickson— Massey , Architects , which indicate the site 
being developed with five buildings containing 12 dwelling units 
plus an additional dwelling unit at the entrance from S.W. Marine 
Drive for a caretaker. The five buildings consist of two-storey 
structures with basements with most; of the units indicating 
ingress and egress from the basement at grade level thereby giving 
the appearance on certain elevations of a three-storey structure. 

Provision is indicated for garages in the basement of each unit 
to accommodate two cars (garage 18' in width). Remainder of the 
basement is for heating, storage and recreation rooms. The 
application also indicates provision of on site parking for 33 
cars, including 24 spaces within the building. 

Also submitted with the application is a five page brief which 
states the development would comply with the suggestion contained 
in the Low Density Multiple Housing report regarding the site 
coverage of 38% for buildings and surface parking and a floor 
space ratio of .50. No detailed submission has been made as to 
how the floor space ratio was measured or what the floor space 
ratio for the development is as submitted on the sketch plans. 

It is also proposed to wall-in the site with an 8' cedar wall on 
the boundary adjacent to the surrounding single family areas with 
a cast stone wall adjacent to Marine Drive and Glendalough Place. 
It is also proposed to have a caretaker, gardener and watchman on 
the site. The entry to the site is to be from S.W. Marine Drive 
and Glendalough Place. The dwelling units excluding the garage 
have a floor area ranging from 2,150 sq . ft. to 3,230 sq . ft. 

The property at present has a width of 182' and a depth of 537'. 
This property forms part of an estate which until very recently 
contained one large home and in 1955 the other half of the 
original site was subdivided into five lots, with a 40' cul-de-sac 
street provided to serve the five lots all of which are developed 
with single family homes. These lands are totally surrounded 
by single family dwelling developments with the exception of the 
Golf Course across S.W. Marine Drive. 

Should the site be subdivided into separate parcels for single 
family dwellings the maximum number of lots that could be approved 
would be six, and would be subject to special consideration being 
given to the ravine which passes through the property. 

The applicant did submit further information by letter dated 
January 16, 1970, regarding their development which states in 
part : 
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4. Rezoning: N/S of S.W. Marine Drive 
and Glendalouqh Place - Cont/d. 

'The total gross square footage of the buildings 

in the above development is 35,519 sq.ft. 

This includes all floor space on all 
floors (basement included), with dim- 
ensions taken to extreme outside surface 
of walls. It does not include decks on 
the building or landscaped courts, paving 
or the carport area. 

The additional floor area not included for two-storey 

volume over the entrances is: 1,056 sq . ft. 

Deck areas (second storey) on the buildings: 7,875 sq . ft. 

Total sqare footage of land as submitted by our 

surveyors: 97,138 sq. ft. 

We calculate our floor space ratio as follows: 35519 _ 

97138 '-^^^ 


It appears that the discrepancy between these figures and those 
submitted earlier is due to our not originally including the 
basements in unit types A and B which are totally underground 
and considered for mechnical and storage use only. ' 


The Technical Planning Board on January 23, 1970 recommended that 
the application to rezone the area to a CD-I Comprehensive Dev- 
elopment District be approved with the uses being restricted to 
townhouses or garden apartments , and such zoning to be not given 
the three readings of the amending by-law by Council until prior 
compliance by the owners with the following conditions : 


(a) Dedication of the southerly 17' for the future widening 
of S.W. Marine Drive and 12' on the easterly side of the 
site for the widening of Glendalough Place from 40' to 
52". The cost of the widening, paving, curbing and any 
required utilities of Glendalough Place to the owner's account. 

(b) The floor space ratio not to exceed 0.50 which shall be 
measured to the outer limits of the building including 
all floors except that portion of the basement containing 
garages, same calculated on the net area of the site 
after dedication. 

(c) All services including any transformers, cablevision , etc., 
to be underground and the proposed walls surrounding the 
property to be lowered. 

(d) The detailed scheme of development which shall not exceed 
two storeys in height plus basement to be first approved 
by the Technical Planning Board after report thereon has 
been considered by the Town Planning Commission and City 
Council and after advice from the Design Panel on the 
design of the buildings. 

It is further recommended that should the above conditions or 
such other conditions as set by City Council following a Public 
Hearing not be complied with by the owners in order to permit 
the three readings of the amended by-law to be implemented within 
180 days from this date (public hearing date) this approval shall 
expire . 
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4, Rezoning: N/S of S.W. Marine Drive 
and Glendalouqh Place - Cont/d. 

It is recalled that Council on January 20, 1970 resolved: 

' n-IAT in cases where Council, following a Public Hearing 
has approved an application to rezone any specific 
property to a higher use, it be policy not to give third 
readings to the rezoning by-law until such time as City 
Council has received satisfactory guarantees that the 
developer has finances to carry to completion the proposed 
development . * 

The above resolution had been interpreted to apply to specific 
developments which are to be rezoned CD-I Comprehensive. There- 
fore in addition to the time limit for implementation, the three 
readings would not be given until the owners had complied with 
Council's resolution. 

The Town Planning Commission on February 6, 1970 endorsed the 
recommendation of the Technical Planning Board and the further 
proviso . " 

Your Board RECOMMENDS that the reports of the Technical Planning Board 
and Town Planning Commission be received and the matter be referred 
for the consideration of Council at a Public Hearing. 


CONSIDERATION 

5. Terminal Railways and Freight Movement 
in Greater Vancouver 


Your Board submits the following report of the Director of Planning 
dated February 6, 1970 respecting problems connected with freight 
movement in Greater Vancouver: 

"On November 12, 1969, Members of Council met with Dr. Derek 
Scraf ton , Chief, Urban Transportation Development Division, 
Department of Transport, Ottawa, at which time it was agreed the 
City would submit a memorandum of its ideas regarding Terminal 
Railways in Greater Vancouver. Since then. Dr. Scrafton has 
made available copies of a 1963 study of freight traffic movement 
through Greater Vancouver which was prepared by the B.C. Research 
Council for the Department of Transport but not previously made 
public. Copies of a summary of this report are on file with 
the City Clerk for Members of Council who wish them. 

After reviewing this report, it is obvious that some of the 
problem situations existing then have been eliminated by measures 
taken over the last six years, including: 

completion of the Heatley and Renfrew overpass 
elimination of level crossing at Campbell Avenue 
expansion of Canadian Pacific and Canadian 
National yard facilities at Coquitlam and Port 

Mann respectively 
completion of the new Second Narrows railway bridge 

and tunnel 

operation of the 'Physical Distribution Sub-committee' 
of the Port of Vancouver Development Committee as 
a forum for considering problems of road and rail 
systems affecting physical distribution. 
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5. Terminal Railways and Freight Movement 
in Greater Vancouver - Cont/d. 


On tb^ basis of the foregoing, it does not appear that a further 
fact-linding study is necessary. In addition, a forum for 
considering matters affecting the movement of goods (made up of 
representatives of the railways, trucking industry, shippers, 
harbour interests) already exists. Proposals for 
improving facilities for distributing goods, such as the Indian 
Arm causeway, waterfront access roads on the north and south 
shores of Burrard Inlet, are under consideration by the Physical 
Distribution Sub-committee, Port of Vancouver Development Committee 
who are meeting regularly to consider problems of this nature." 

Your Bo^id submits the above report for Council's CONSIDERATION with 
the suggestion that the City's representative on the Port of Vancouver 
Development Committee, Alderman Marianne Linnell, be asked to discuss 
with the Executive of the Port Committee whether they believe there 
is a need for a new independent examination of railway operations and 
freight movements in Greater Vancouver; and that Alderman Linnell 
report from time to time to the Standing Committee on Transportation 
if any further action by City Council is necessary. 

It is further suggested that a copy of this report be sent to Dr. Derek 
Scraf ton . 


6. False Creek Development Concepts - 

Letter from the Vancouver Board of Trade 

A letter from the Vancouver Board of Trade, dated February 6, 1970, 
has been received and has been circulated to Council. The letter 
suggests that there should be an extension of one month for the receipt 
of replies on False Creek development from citizens and associations. 

The Director of Planning reports as follows :- 

"On January 2, 1970, City Council passed the following motion :- 

'THAT the Director of Planning be requested to report 
to the Council on this subject and particularly his 
representations from the public, by not later than 
February 28, 1970' . 

When Council established the deadline of late February for the 
submission of briefs, they carefully considered the time needed 
for organizations to react. It was considered that approximately 
30 days was adequate for the following reasons :- 

(a) Most groups have already commented on the development 
potential in False Creek in their submissions on the 
'Issues' report (Downtown Vancouver Plan, Part I) and 
are prepared with background material. The Board of 
Trade had prepared one o-^ the most thoughtful briefs 
dated February 12, 1969. 

(b) Council considered that the verbal presentation given by 
the Director of Planning, which preceded the distribution 
of brochures, (one of which involved the Board of Trade) 
had already acquainted the public with the various concepts 
for False Creek. 

(c) It is vital for the City to proceed to a decision on the 
development concept as soon as possible to permit detailed 
plans for redevelopment of the City's 85 acres to proceed 
and to avoid prolonged uncertainty in the minds of tenants 
on the City land. 


Cont/d , 
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6. False Creek Development Concepts - 

Letter from the Vancouver Board of Trade - Cont/d . 

Your Board submits the foregoing report of the Director of Planning 
for CONSIDERATION. 

(Communications from the Vancouver Board of Trade dated 
February 6, 1970 are circulated for the information of 
Council ) 


FOR Aj^crr; 
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RECOMMENDATION : 


1 , Fire Department Apparatus Replacement 

The Fire Cnief and City Engineer report as follows: 

"The City of Vancouver Fire Department operates thirty-three 
pieces of fire apparatus. Over half of these units were bought 
prior to 1955, and only nine are less than 10 years old. Your 
Board has had the Engineering and Fire Departments carry out a 
joint review of fire apparatus replacement policy, A copy of 
the report is on file in the Board offices. 

This investigation showed that many of these vehicles are past 
their effective life, and long periods of downtime and corresponding 
reductions in firefighting capability occur. The report concludes 
that gradual establishment of an approximately fifteen year re- 
placement policy for most firefighting equipment would provide 
more effective and reliable emergency apparatus. 

Immediate replacement of all older fire apparatus to place all 
apparatus on a policy based on an approximate 15 year life is not 
practical, because a very high capital investment would be required 
in 1970, However, new apparatus should be purchased as rapidly 
as possible to keep breakdowns and downtime to a minimum, A 
staged policy costing about $125,000 annually for replacements is 
proposed. Three replacement units provided for in the 1969 budget 
are now on order, but delivery is not expected until late this 
year. Two triple combination pumpers and an aerial ladder have 
been included in the 1970 budget on the basis of the joint Engin- 
eering and Fire Departments review. These units may not be 
delivered until 1971 if purchasing procedures cannot be carried 
out until final budget approval is obtained. 

Late delivery results because chassis model year changes can 
significantly delay delivery of chassis to fire apparatus suppliers. 
This delay would make another year of operation necessary for 
existing apparatus which is already past its effective life. 
Tendering and ordering as soon as practical in advance of budget 
would make purchasing a current model year chassis possible, and 
eliminate this problem. 

The Fire Chief and the City Engineer RECOMMEND approval be granted 
to purchase two triple combination pumper trucks and one aerial 
ladder truck in advance of budget, at an estimated cost of 
$130,000 as a first step in the implementation of a new replace- 
ment policy. 

Your Board RECOMMENDS this report of the above officials be approved. 


******** 
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(FINANCE - 1) 


FINANCE MATTERS 


RECOmENDATIONS 


1 . 


Boys' Clubs of Vancouver Grant 


The Director of Finance and the Director of Social Planning/ 


Community Development report as follows: 

"The Boys' Clubs of Vancouver in a letter to City Council 
dated January 13, 1970, have requested that consideration 
be given to payment of an outstanding balance of a grant 
amounting to $3,330. 

The amount in question represents year end carry-overs of 
grants for programs which coincide with the Provincial 
Government's fiscal year - April 1 to March 31 and no City 
funds have been granted in 1969 to provide for this carry- 
over . 

However, the 1 970 grant requests for all organizations 
will be forwarded to City Council for consideration in the 
near future. 

Recommended that action on the Boys' Clubs of Vancouver be 
deferred and consiflered during review of the 1970 grant 


Your Board RECOMMENDS the foregoing recommendation of the 
Director of Finance and the Director of Social Planning/Community 
Development be adopted. 

(Copies of the letter dated January 13, 1970, from the Boys' 
Clubs of Vancouver are circulated for Council's information.) 


2. Overtime Payment - Dept. of Permits & Licenses, 
City Building Construction Branch. 

The Director of Inspections reports as follows: 

"There were not sufficient funds in the Department of Permits 
& Licenses' 1969 Overtime appropriation to pay for overtime 
worked by two employees in the City Building Construction 
Supervision Branch. It was originally intended that these 
men would take compensating time off in lieu of payment, but 
because of the heavy workload this is not practical. 

Permission would normally be requested to transfer funds 
within the Departmental budget to pay this overtime but 
since the 1969 accounts have been closed, this is not 
possible. It is therefore 

RECOMMENDED that an expenditure of $14.00.00 for this overtime 
be included in the 1970 departmental estimates and payment 
be approved prior to the approval of the 1970 estimates." 


requests . 


Your Board RECOMMENDS that the above report be adopted. 
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(FINANCE - 2) 


3 . Tender Award Report 


In accordance with 
were awarded by the Board of 

Council policy, the following contracts 
Administration: 

Contract 
No. 

Description of 
Supp lies 

Contractors 

Date 

Cost 

13-69-5 

Stage Curtain & 
Scrim - Q. E . T . 

Imperial School 
Desks ( 1 ow bid) 

Sept. 8 

$ 3,i;29.3l 
I ncl . Taxes 

Source of 

Funds - Revenue 




28-69-li; 

Rental of Traffic 
Barr icades 

Canadian Traffic 
Cont ro 1 ( 1 ow bid) 

Oct. 20 

$20,000.00 
I nc 1 . Taxes 

Source of 

Funds - Revenue & 

Cap i ta 1 



36-69-2 

Hoe-Mount ed 
Pavement Breaker 

Wing Machinery 
( 1 ow bid 
mee t i ng specs . ) 

Oct. 31 

$ 2,695.00 

+ 5% 

Source of 

Funds - Truck Plant Replacement 



35-69-11 

Pr i soner 
Transpor t 

Wi 1 lock Truck 
( 1 ow bid) 

Oct . 6 

$15,571. 15 

+ 5% 

Source of 

Funds - Revenue 




S.O. 125 

Surplus Scrap & 
Wire Rope 
(Item 1) 

National Metal 
Corp. (high bid) 

Nov. 3 

Ton 35.76 
Taxes - N/a 


(Item 2) 

A & A Trading 
(high bid) 

n 

Ton 17.00 
Taxes - N/a 


(Item 3) 

Commercial Steel 
(high bid) 

tl 

Ton 18.08 
Taxes - N/A 


( I tem 

Atlantic Meta 1 
(high bid) 

tl 

Lb. .07 

Taxes - N/A 


(Item 5) 

Westminster Traders " 
(high bid) 

Lb. .13 

Taxes - N/A 


( I tem 6) 
(Item 7,9) 

Davis Trading & 
Supply (high bid) 

Active Trading 
(high bid) 

tt 
II 

CWT 59.25 
Lb. .265 

Taxes - N/A 

Each 1.80 
Taxes - N/A 


(Item 8) 

N & S Steel 
(high bid) 

II 

Lb. .31 

Taxes - N/a 


(Item 10) 

ABC Salvage 
(high bid; 

II 

1 1 5. 00 

Taxes - N/a 


(Item 11) 

Capital Salvage 
(high bid) 

tl 

Each .80 
Taxes - N/a 


(Items 12,13,11;) 

Fel ix Sa 1 vage 
(high bid) 

II 

375.00 
Taxes - N/a 


(Item 15) 

Allied Sa Ivage 
(high bid) 

II 

Lb. .1725 
Taxes - N/A 
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Clause No. 3 (Cont ' d. ) 

Contract Description of 

No . Supp lies Contractors Date Cos t 

6i;-69-3 Precast Grave Thunderbird Aug. 25 $50, 208.00 

Liners Precasting + 5% 

( 1 ow bid) 

Source of Funds - Revenue 

3-69-li; Vertical Shelf Remington Rand Nov. 10 $ Z^ZZ^.lS 

Filing (I tern C) (low bid) +5% 

Source of Funds - Budget 

Vertical Shelf Tab Products Nov. 10 $18,133.73 

Filing (Items A, (low bid) + S% 
B,D) 

Source of Funds - Capital Budget 

30-69-5 Fire Dispatch Webbco Services Aug. 25 $li;, iBi;. 61; 

Intercom Equip. (low overall bid) + S% 

Source of Funds - Capital 

22-69-2 De-icing Salt Vancouver Salt Dec. 1 Ton 23.05 

(only bid) (Del . ) 

Ton 21 .80 
(Pick up) 
+ 5% 

Source of Funds - Budget 

5-69-6 Microfilming Recordak of Nov. Zh, $ 2,120.00 

Equipment (Item 1) Canada (low bid) + 5% 

(Items 2,3) Minnesota Mining " $ 2,199.00 

& Man. ( low bid) +5% 

(Item 1;) Ditto of Canada " $ 3,877-50 

( low bid) +5% 

(Item 5) Itek Business Prod. " $ 3,955.05 

( 1 ow bi d meet i ng +5% 
specs . ) 

Source of Funds - Revenue 

29-69-15 Traffic Signal Can. General Elect. Nov. 3 $ 8,792.00 

Equip. (Item 1) (low bid) + 5% 

(Item 2) CM. Lovsted " $ 36l.50 

( 1 ow b i d ) +5% 

(Items 3,1;, 5) Pacific Bronze " $ l;,ll;7.50 

(overall low bid) +5% 

Source of Funds - Revenue 


. . Cont'd. 
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Clause No. 3 (Cont ' d. ) 

Contract Description of 

No . Supp lies Contractors Da te Cost 

35-69-10 Electric Carts Purves Ritchie Dec. 8 $ k,k39.92 

(only bid) + S% 

Source of Funds - Revenue and Equipment Replacement 

39-69-5 Trucks (Items 1, Pacific GMC (low Dec. 8 $li|,303.2i| 
3,7) bid meeting specs.) + 

(Item 2) Fogg Motors (low " $li|,l88.i|0 

bid meet i ng specs . ) + 

Source of Funds - Revenue 

(Items k,S) Musgrove Ford Dec. 8 $l2,k7k'k0 

( 1 ow bid meeting + 
spe cs . ) 

Source of Funds - Truck Plant Replacement 

kO-69-k Moving Arch Mussallem Dec. 8 $li|,212.i|5 

Car Wash Motors (low bid) + 

Source of Funds - Yards Fund 

39-69-3 Passenger Cars Zephyr Motors Oct. 20 $l5,7li|.90 

(Item 1) ( low bid meeting + ^% 

spe cs . ) 

Source of Funds - Revenue 

37_69_10 Mobile Dental General Mobile Dec. 1 $10,i|30.00 

(Rev.) Clinic Accommodations + S% 

( 1 ow b i d ) 

Source of Funds - Revenue 

29-69-18 Steel Mast Arms Northern Electric Dec. 29 $ 5,572.25 

( low bid) +5^ 

Source of Funds - Revenue 

23-69-7 Janitor Service, American Bldg. Dec. 29 $ 3,l33.i|0 
517 Hamilton Mtce. (low bid) Taxes - N/A 

Source of Funds - Revenue 

3-69-15 Lounge & Lunch Dependable Dec. 29 $ 3,351.85 

Room Furniture Manufacturing + ^% 

for East Wing (low overall bid) 

(Items 1-7) 

(Items 8-10) Imperial School Dec. 29 $ l,037.i|0 

Desks Ltd. + S% 

(only bid) 

Source of Funds - Capital 


RECOMMENDED that the foregoing be approved. 
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Replacement of Two Typewriters: 
City Clerk' s Office 

The City Clerk reports as follows: 

"Two typewriters in the City Clerk's Office are required to be 
replaced as soon as possible. 

The Purchasing Agent has recommended that both the machines 
be replaced by higher calibre machines, because of the type 
of work for which these machines are required. 

Provisions have been made in the 1970 estimates for the • 
purchase of two electric typewriters. 

As the preparation of Board reports, and Council letters is 
involved, and both machines are now inoperative, I would 
recommend that the purchase of two electric typewriters be 
approved in advance of the 1970 Budget, at the estimated cost 
of $1 ,200. " 

Your Board RECOflMENDS that the foregoing recommendation of 
the City Clerk be approved. 


^. Amalgamation of Department of 
Permits & Licenses' Files 

On July 30, 1968, City Council approved the purchase of 
open-shelf filing equipment and a unified filing system for all 
services in the Department of Permits & Licenses. The transfer of 
the Building, Plumbing, Gas and Housing permits, reports and corres- 
pondence was completed before the move to the East Wing and additional 
clerical assistance was approved for this purpose. 

The Director of Inspections now reports as follows:- 

"As all the inspectional disciplines are now located on the 
2nd floor of the East Wing, it is desirable to continue the 
consolidation of the filing system, particularly in regard 
to the Electrical and Zoning Sections, into the Central files 
as soon as possible. This will further increase our effec- 
tiveness and provide more information on any premises, thus 
improving our efficiency. 

It is estimated that it will take approximately three months 
for two Clerks to carry out the transfer and funds for this 
purpose, estimated at $2,000, have been included in the 1970 
departmental estimates. However, due to the importance of 
this matter, I request authority to proceed with the program 
now, prior to approval of the 1970 budget. 

RECOMMENDED that two Clerk I's be employed to carry out this 
work and that $2,000 be provided prior to approval of the 
1970 estimates . " 

Your Board RECOMMENDS that the report of the Director of 
Inspections be approved. 
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INFORMATION 

6. Employee Suggestion Plan 

Your Board has received the following report from the 
Chairman of the Employee Suggestion Plan Committee: 

"Council at its meeting of October 8, 1968, moved: 

'THAT the Employee Suggestion Plan be continued for a 
further year and extended to include Outside Employees, 
Police, Fire and Parks employees.' 

The following is a report on activities that have taken place 
to December 31 , 1969. 

( a ) Fire Department 

In November 1968, noting that no suggestions had been 
received from fire fighters, copies of posters were for- 
warded to the Fire Chief requesting that they be displayed 
in each Fireball. The Fire Chief replied as follows under 
date of February 12, 1969: 

'...This material was distributed to all Fireballs, 
Following this, the matter was discussed at the 
November meeting of the Fire Fighters' Union, Local 
l8, at which time a motion was passed that members 
would not participate in the Plan. The motion was 
based on the adequacy of the Departmental method 
of submitting suggestions for consideration.' 

(b ) Report of Activity 

Ten reports have been submitted to Council since inception 
of the Plan (six in 1968 and four in 1969). From January 
9, 1968, to December 31, 1969, a total of l^k suggestions 
had been received by the Committee. These were investi- 
gated and, where necessary, referred to department heads 
for report. 

The position of the suggestions as at December 31, 

1969, was as follows: 

32 employees (City, Police and 

Parks) awarded for 
5 Library Employees awarded for 
Re ject i ons 
Under consideration 

suggestions 


30 suggestions 

109 " 
10 


Total awarded: $2,537-00 


( c) Cost of Plan Operation 


The cost of the Plan, from its origination, has been: 

Initial pamphlet and information 

to employees $ [|.72.00 

, Awards to December 31, 1969 2,537.00 

$3,009.00 


Cont ' d . 
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Clause Nc . 6 (Cont ' d. ) 


The Committee has spent to December 31, 1969, a total of 
33k- hours at an estimated cost of $2,010.00. To this must 
be added secretarial time of 265 hours, at an estimated 
cost of $820.00. The Research Branch of the Engineering 
Department reports a time-cost of $2,125.00 to review 
suggestions referred to them. 

In addition, an unknown cost has been incurred in various 
Departments for time spent researching the suggestions. 
Mr. Metcalfe has also contributed 36 hours of his time to 
the Committee. 


The total cost to date is. therefore 


Printing and publicity $ i|72.00 

Awards ' 2,537.00 

Time cost i|,955.00 

$7,96i|.00 


(d) Indicated Value of Plan 


Eleven (11) awards, totalling $2,062.00, were for sugges- 
tions which would provide direct annual savings of 
$11,510.00. Twenty-six (26) awards totalling $l\.7^.00 were 
made on a merit basis for suggestions which, when implemented, 
would improve a situation but which provided no measurable 
savings. 

The Committee is arranging to review suggestions receiving 
awards to ensure that the suggestions have been fully 
implemented. 

The officials of this Committee acknowledge the valuable services 
rendered by Mr. Metcalfe and propose that the City Clerk make an 
appropriate acknowledgment." 

Your Board submits the above report for the information of 

Counc i 1 . 


CONSIDERATION 

7. Civic Luncheon: 

Pacific Coast Curling Association 

A letter has been received from the Pacific Coast Curling 
Association advising of the National Mixed Curling Championships which 
are to be held in March at the Capilano Winter Club, North Vancouver. 
The headquarters for the event will be the Hotel Vancouver. The 
Association is requesting financial assistance to co-host, with the 
North Shore municipalities, a luncheon for l50 curlers and officials 
on March 9th. 

Your Board is advised that the District of North Vancouver 
has approved of a non-recurring grant of $200, and the City of North 
Vancouver and Municipality of West Vancouver have not as yet allocated 
any grants towards this event pending consideration of their 1970 
budgets. 

Your Board notes that Council has dealt with similar 
requests in the past as follows: 


Cont ' d. 
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April 1969 - Canadian Police Curling Association - No action. 

Dominion Championship - Luncheon. 

April 1969 - Canadian Amateur Swimming Association - $2^0 Approved. 
Luncheon. 

July 1969 - Pacific Coast Amateur Hockey - No action. 
Association - Reception. 

Your Board submits the foregoing for the consideration of 

Counc i 1 . 
RECOMMENDATION 

8. Planetarium Ticket Sales: 

Agreement with Vancouver Ticket Centre 

The Director of Museums reports as follows: 

"The present agreement with the Vancouver Ticket Centre for the 
sale of Planetarium tickets ends this month. 

The present arrangement has worked well and undoubtedly the 
wide coverage given by the Vancouver Ticket Centre has con- 
tributed to the high rate of use of the Planetarium. The main 
problem which has been encountered under the present arrangement 
is that tickets have only been available at the Planetarium for 
approximately half of the time during which the building is 
open and then only for shows taking place on the same day. 

Discussions have been held with the Vancouver Ticket Centre and 
a proposal has been developed to make tickets more readily 
available at the Planetarium. Under this arrangement, the 
Vancouver Ticket Centre will establish a branch office at the 
Planetarium to be open from 12:00 Noon to 5:30 p.m., Monday to 
Saturday, at which tickets for other events can be sold as well 
as planetarium tickets. For the remaining period when the 
building is open to the public, and on Sundays from 12:00 Noon 
onwards. Planetarium tickets only would be available, but 
advance sales would still be possible. 

This arrangement will fill the present gap very well and in 
addition may bring additional visitors to the Museums and 
planetarium es a result of people visiting the Vancouver Ticket 
Centre branch for the purchese of tickets for other events. 

No new furniture or equipment will be required 

The proposed fee for this new arrangement would be the same as 
for that under the present agreement; that is 10% of gross 
sales, with a minimum fee of $100.00 per week (the minimum 
fee only operated once in 1969), complimentary tickets and 
Museums Association passes will be handled free up to a maximum 
of 300 per week with a fee of 5% of the value of any such 
passes in excess of 300. 

It is proposed that the agreement should be for two years 
with provision for varying the fee if the price of Planetarium 
tickets is changed and with provision for cancellation by 
either party on three months' notice. 

The fee basis has been examined by the Administrative Analyst 
who concurs that it is reasonable. 


cont ' d. 
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Clause No - 8 (Cont ' d) 

It is recommended that subject to the preparation of an 
agreement satisfactory to the Corporation Counsel, the 
arrangement with the Vancouver Ticket Centre outlined above 
be approved. This arrangement and recommendation have been 
discussed with the Greater Vancouver Civic Museum and , 
Planetarium Board who endorse the recommendation." 

Your Board 

RECOMMENDS the foregoing recommendati on o f the Director 
of Museums be adopted. 
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BOARD OF ADMINISTRATION 

PROPERTY MATTERS 
FEBRUARY 13. 1970 

The Board considered matters pertaining to Properties and submits the 
following report. 


RECOMMENDATIONS 


1. Acquisition Georgia Viaduct Replacement 
Lessee's Interest, Iberica Garage 
219 Prior Street 


The Supervisor of Property and Insurance reports as follows: 

"Lots 11 - 15, Block 21, D.L. 196 being 219 Prioi" Street 
were acquired for the Georgia Viaduct Replacement Project 
as per Resoliition of Council of Aug. 20, 1969, subject 
to a lease of the garage and gas station premises sit- 
uated on Lots 11 - 13, expiring January 31, 1973. 

Lengthy negotiations have been carried on with the lessees 
of the gas station and their solicitor with regard to 
fixing compensation payable for terminating the lease as 
of Feb. 28, 1970. To date no agreement has been reached. 
The City requires vacant possession by Feb. 28, 1970, 
and has so informed the operators. 

Their solicitor has suggested that the City make an 
advance of $8,000.00 without prejudice, to both parties, 
as a part payment of compensation for lease termination, 
business disruption, including moving costs, with the 
understanding that the lessees would give up vacant 
possession by Feb. 28, 1970. Said sum is considered to 
be below the total compensation which will be payable 
by the City. 

RECOMMENDED that the Supervisor of Property and Insurance 
be authorized to make an advance of $8,000.00 on the fore- 
going basis chargeable to Code #172/1120." 

Your Board 

RECOMMENDS the foregoing report of the Supervisor of Property and 
Insurance be adopted. 

2. Acquisition for Provincial Courts (Vancouver) 
236-238 Powell Street 

The Supervisor of Property and Insurance reports as follows: 

"On November 25, 1969, City Council adopted a report of 
the Provincial Courts Steering Conmittee confirming the 
selection of Block 5, D.L. 196, bounded by Main Street, 
Powell Street, Gore Avenue and Cordova Street as the site 
of a new Provincial Courts (Vancouver) Complex and directing 
the Supervisor of Property and Insurance to undertake 
negotiations for the acquisition of the properties within 
that area. Lot 25, Block 5, D.L. I96 being 236-238 
Powell Street is required in this connection. 
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Item No. 2 cont'd 


These prefhlses comprise a 25g storey non-basement frame 
building with a main floor area of 960 sq.ft., erected 
in 1900 on a site 25' x 122', zoned M-2. The ground 
floor of this Improvement is utilized as store premises 
with a 5~room suite on the upper floor. There are also 
two rooms in the attic and a 15»5' x 10' concrete block 
addition to the ground floor. This building, which has 
five plumbing fixtures, a cedar shingle roof, siding on 
the exterior walls, a concrete foundation, and is heated 
by a coal and wood stove, is in fair condition and 
appears structurally sound. The present owner uses the 
store premises on the ground floor and rear yard for 
storage purposes and occupies the living quarters above. 

Following negotiations, the owner has agreed to sell for 
the sum of $15,000.00 as of December 31, 1969, subject 
to retaining rent-free possession of these premises 
until April 30, 1970. This price is considered to be fair 
and equitable and is supported by an independent appraisal. 
It is proposed to demolish this building when vacant. 

RECOMMENDED that the Supervisor of Property and Insurance 
be authorized to acquire the above property for $15j000.00 
on the foregoing basis, chargeable to Code #1|1|.2/1207 . " 

Your Board 


RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 


3. Rental Review, City-owned Lot 

S/E Corner 2lj.th Avenue and Fraser St. 

The Supervisor of Property and Insurance reports as follows: 

"Lot A, Block F, D.L. 301, which is situated at the South- 
east corner of 2l\.th Avenue and Fraser St. is currently 
leased to Home Oil Distributors Ltd. for a ten-year 
period from February 1st, 1965 to January 31j 1975« 
The site is blacktopped and is used as a parking area 
in conjimction with their service station. 

The rental has been reviewed in accordance with the 
terms of the lease and the Supervisor of Property and 
Insurance has recommended an Increase from the current 
rate of $I|.2.00 per month plus taxes to $100.00 per month 
plus taxes effective February 1, 1970. Home Oil 
Distributors concur with this proposed Increase. 

RECOMMENDED that effective February 1, 1970 the foregoing 
rental Increase of $100.00 per month plus all taxes be 
adopted for the remaining term of lease." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 
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The Director of Finance and Corporation Coiinsel have submitted 
the following report to your Board. 

"Mr. Douglas MacDonald was appointed by the City Council 
on January 9, 1968 to prepare a proposal by means of which 
quotations could be obtained and compared for various 
plans of coverage of the City's physical assets in accord- 
ance with a recommendation of the Director of Finance as 
set forth in a report of the Board of Administration of 
January 5j 1968. 

The purpose of the following recommendation is to transfer 
the insurance consultant appointment from Mr. MacDonald 
to a company owned and controlled by him. The valuable 
consulting work performed by Mr. MacDonald for the 
City will continue to be done solely by him. 

Mr. MacDonald 's reasons for requesting transfer of the 
appointment relate to his income tax and estate situations 
and also continuity of the appointment as consultant 
to the City whereby his associates could complete any 
unfinished assignment from the records which would become 
available to them, subject, of course, to concurrence 
by the City. . 

It is therefore RECOMMENDED that 

Such rights, benefits, obligations and commitments sub- 
sisting under the said appointment of Mr. Douglas Mac- 
Donald shall be transferred in their entirety to Royal 
Financial Insurance, Limited, a company incorporated 
under the laws of British Columbia from January 1, 1969, 
subject to the premise that Mr. Douglas MacDonald shall 
have from the aforesaid date and until the completion or- 
termination of the appointment effective ownership and 
control of the said Royal Financial Insurance Limited and 
as evidenced by reports of share ownership as required 
iinder the Companies' Act of the Province of British 
Columbia. " 


Your Board 

flECOMMENDS that the recommendation of the Director of Finance and 
Corporation Counsel be approved. 

INFORMATION 


The Supervisor of Property and Insiarance reports as follows: 

"I have received and opened quotations from various 

contractors for demolition of the structures listed 

below and have awarded the contracts to the low bidders 
as noted: 


City's Insurance Consultant 


5. 


Demolitions 


PROPERTY 


PROJECT 


SUCCESSFUL 
BIDDER 


CITY TO 
PAY 


CODE 


# 


1058 E. i|7th Ave. 
Lot 1, Blk.6, D.L. 

662 


Replotting 


(Authority to 


demolish in B/A 
Minutes May 10, 
1968, at time of 
Purchase) 


Ray Hogenson 


$595.00 


1^812/75 
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(PROPERTIES) 


Item No. 5 cont'd 

PROPERTY 

i|85 W. 2nd Ave. 
Ptn. of Lot 10, 
Blk. 2, D.L. 302 


3609 Napier St. 
Lot li|, N.Ptn. of 
SE^ Sec. 27, THSL 


226 Union St. 
Lot kS, Blk. 21 
D.L. 196 


PROJECT _ 

2nd Ave. Widen- 
ing 

(Authority to 
demollsh-See 
B/A Property 
Matters, Sept. 
19/69, adopted 
by Council 
Sept. 23/69) 

Replot ting-Sundry 
Property for Re- 
sale 

(Authority-B/A 
Property Matters 
Nov. 21/69, Res. of 
Council Nov. 25/69) 

Georgia Viaduct 
Replacement 


SUCCESSFUL 
BIDDER 


J. Olar 


J. Cayer 


CITY TO 
PAY 


$950.00 


$321.00 


Paul Bulych $235.00 


CODE 

# 


Ii|l4./l809 


1^909/363 


172/1120 


883 E.Hastings St. 
Lots 2i|&25, Blk. 61 
D.L. 181 


Building #22 
Former R.C.A.F. 
Kitsilano Site 


Redevelopment 
Project 11, Area 
A-5 


Centennial Museum 
Site 


Johnston & 
McKinnon 
Demolitions 
Ltd. 


$560.00 


581^7/52 


Ray Hogenson $1,385.00 l;8l2/80 


Building #22 is the only frame building now on the former Kitsilano 
site. It was retained by the Police Dept. (Dog Squad), who have now 
vacated the premises. 


120 Union St. & Georgia Viaduct Johnston & $7,750.00 172/1120 

155 Prior St. - Replacement McKinnon 

Lot 11 Ex. N.25' Demolitions 

& Pel. A of 12 & Ltd. 

12A, 13-17, Blk. 

22, D.L. 196 & 

2027 

The above contracts have been confirmed by the Board of 
Administration and are reported to Council for information." 


Your Board submits the matter to Council for information. 
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ON TRANSPORTATION 
FEBRUARY 5 , 19 70 


A meeting of the Standing Committee of Council on Transportation 
was held in the No. 1 Committee Room on Thursday, February 5, 1970, 
at approximately 9:30 a.m. The following members were present: 

PRESENT : Alderman Wilson, Chairman 

His Worship the Mayor 

Aldermen Bird, Calder, Hardwick, Linnell, 
Phillips, Rankin and Sweeney 

ABSENT: Alderman Adams (On Civic Business) 

Alderman Broome 

CLERK: D. Scott 


PART I 

The following recommendations of the Committee are submitted to 
Council for consideration: 

RECOMMENDATIONS 

1. Transit Operation Study and Bus Fares 

Mr. R. Boyes , Assistant City Engineer, Traffic and Transportation, 
gave a report reference on the status of the Transit Operation Study. 
He advised that Council had directed that officials of the Engineering 
Department, together with officials of the B.C. Hydro, conduct this 
study, rather than hire a consultant, and as a result of this, several 
meetings have been held with the Hydro people. It has been agreed the 
study will be carried out by City and B.C. Hydro forces with a 
Technical Steering Committee consisting of Mr. McAulay and Mr. Mills 
of B.C. Hydro and Mr. Martin and Mr. Boyes of the Engineering Depart- 
ment. Mr. Boyes advised that it would be late summer before the study 
is completed and a report will be submitted to Council, however, a 
report will be submitted to Council shortly outlining the staffing and 
timing of the study and this progress report will contain an outline 
of the proposed work including: 

(a) transit route changes in the Downtown area, 

(b) possible changes of bus stops and loading 

arrangements which will include fare 
collection procedures, 

(c) possible change in occupancy of the curb lane, 

(d) traffic control devices and regulations and 

possible extra Police supervision. 

During discussion, it was suggested that the Amalgamated Transit 
Union be involved in this study. Mr. Boyes advised he would review 
this matter with the B.C. Hydro and the Union and include this 
information in his progress report to Council. 

The Committee resolved that the subject of bus fares be also 
considered at this time. 

Council on January 13, 1970, resolved that the following motion 
respecting bus fares be forwarded to the B.C. Hydro and Power 
Authority, local M.L.A. 's. Greater Vancouver Regional District and 
the Standing Committee on Transportation for further study in depth: 


Cont'd. 
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FEBRUARY 5, 19 70 


Clause 1 Continued 


"MOVED by Aid. Rankin, 
SECONDED by Aid. Calder, 

THAT WHEREAS B.C. Hydro Chairman Dr. Gordon Shrum has 
intimated that bus fares will be increased, and 

WHEREAS this will work a considerable hardship on lower 
income groups who are the most frequent users of the bus system, 
and 

WHEREAS Dr. Schrum has suggested that if the Provincial 
Government does not make an adequate contribution to the deficit 
of the bus system, then the Municipalities should be compelled 
to do so, and 

WHEREAS the provision of cheap, fast transit should be 
regarded as an essential service to be subsidized, in the same 
way as fire and police protection, 

THEREFORE BE IT RESOLVED that Vancouver Council register 
its opposition to any increase in bus fares, and 

BE IT FURTHER RESOLVED THAT it is imperative the bus 
system continue to be subsidized by B.C. Hydro and Power 
Authority profits and/or from Provincial Government revenues. 


The City Engineer was asked to include in the study, consideration 
of extending the Downtown pass to include other heavily used areas 
besides the West End where it is currently in effect. 

The Committee then discussed at length the proposal of the 
B.C. Hydro Chairman, Dr. Shrum, to raise bus fares and the members 
of the Committee expressed their opposition to any such raise. A 
motion was offered but after re-consideration of the above quoted 
motion of Council dated January 13th, and an additional motion 
passed by Council on the same day under the heading of "Bus Fares 
and Hydro Rates", the motion before the Committee was put and lost. 

It was suggested that there should be a member of the Engineering 
Department, Traffic Operations, and a member of B.C. Hydro constantly 
doing research work on transit matter and the Engineer advised that 
this would necessitate the hiring of an additional man in the 
department. In view of this, it was 

RECOMMENDED that the Transit Operation Study, as outlined above, be 
proceeded with by the Engineering Department and the B.C. Hydro, 
the B. C. Hydro be requested to appoint a member of their staff 
to carry on a continuing research program on transit matters and the 
City Engineer be authorized to add a member to his staff for the same 
purpose, subject to the B.C. Hydro doing the same. 

Alderman Bird expressed concern with respect to the remark 
passed by one of the members of the Legislature that Vancouver bus 
rates are being subsidized by the rural areas as he believed that 
Vancouver is subsidizing the rural areas on power rates. 

RECOMMENDED that the Board of Administration prepare a statement 
showing the facts with respect to the subsidization of power rates 
and that this statement be forwarded to the Vancouver Members in 
the Legislature for their information. 


- CARRIED 


II 
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2 . General Discussion re Transportation 

The Committee had before it two communications: 

(a) a letter from the Automotive Transport Association 
of B.C. dated January 21, 1970, wherein it was 
requested that the Committee, when considering 
rapid transit and the movement of people, do also 
consider the movement of goods, 

(b) a letter from the Downtown Business Association 
dated February 3, 1970, setting out seven key 
principles with respect to transit and trans- 
portation planning. 

Due to the shortage of time, it was 

RECOMMENDED 

(a) THAT the general discussion re transportation be 
deferred to the next meeting of this Committee, 

(b) THAT the letter from the Automotive Transport 
Association of B.C. dated January 21, 1970, be 
received and that the survey on truck traffic in 
the City being conducted by York University be 
made available to members of this Committee, 

(c) THAT the communication from the Downtown Business 
Association dated February 3, 1970, be received 
and the contents noted, and that copies be supplied 
to the Engineering and Planning Departments. 


PART II 

The following actions of the Committee are si±>mitted to Council 
for information: 

INFORMATION 

3 . Progress Report on Rapid Transit 

The Chairman advised that the Regional District report on Rapid 
Transit is progressing on Schedule. Stage I, which involves, amongst 
other things, a study of corridors and alternate corridors and land 
use and alternative patterns, was submitted to his Regional Committee 
in the middle of January and the consultants are now working on Stage 
II. 

RESOLVED THAT the oral report of the Chairman respecting rapid transit 
be received. 


4 . Highway Grade Separation 

Alderman Wilson requested that consideration be given to highway 
grade separation and that the City Engineer be requested to report on 
specific intersections in strategic areas. 

Due to the fact that delegations were waiting to make present- 
ations to the meeting of the Standing Committee of Council on Planning 
and Development which meeting was following this one, it was 

RESOLVED THAT consideration of the matter of highway grade separation 
be deferred to the next meeting of the Committee. 

The meeting adjourned at approximately 11:10 a.m. 

* * * 
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STANDING COMMITTEE OF COUNCIL 


ON PLANNING AND DEVELOPMENT 


FEBRUARY 5, 19 70 


A meeting of the Standing Committee of Council on Planning and 
Development was held in the No. 1 Committee Room on Thursday, 
February 5, 1970, at approximately 11:10 a.m. The following 
members were present: 


PRESENT: 


Alderman Bird, Chairman 

Aldermen Calder, Hardwick, Linnell, 

Phillips, Rankin, Sweeney 

and Wilson 


ABSENT : 


His Worship the Mayor (On Civic Business) 
Alderman Adams (On Civic Business) 

Alderman Broome 


CLERK : 


D. 


Scott 


The Minutes of the meeting held January 15, 19 70, were adopted. 


PART I 


The following recommendation of the Committee is submitted to 
Council for consideration: 

RECOMMENDATION 

1. Development Permit No. 44400: 

Apartment Building Development, 
1725 Pendrell Street 


The Council on September 30, 1969, when considering a report 
of the Board of Administration dated September 26th, which set out 
an historical review with respect to a development permit application 
at 1725 Pendrell Street and, after hearing a delegation on the 
subject matter, resolved that no further action be taken on the 
request of the applicant. 

Mr. J. Siermy, President of Pacific Shores Holdings appeared 
before the Committee as a delegation, presented a brief dated 
February 2nd and requested re-consideration of his development permit 
application. He requested that Council authorize the Planning Depart- 
ment to give a six months extension on his application. 

The Board of Administration submitted an information report 
dated February 4, 19 70, together with the report of the Board of 
Administration dated September 26th. 

The Director of Planning and the Zoning Planner advised, that there 
were major changes in the RM-4 regulations and therefore the drawings 
originally submitted by Mr. Siermy would not now be acceptable. It 
was pointed out that the Zoning Board of Appeal on July 17, 1969, dis- 
allowed Mr. Siermy 's appeal and the Corporation Counsel confirmed that 
"No appeal shall lie from the decision of the Board" . 

In view of the fact that the Council could not grant Mr. Siermy 's 
request, it was 

RECOMMENDED that no action be taken on Mr. Siermy 's request for an 
extension of the development permit. 
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PART II 


The following action of the Committee is submitted to Council 
for information: 


INFORMATION 


2 . Parking Problems; West End 

In October 196 7 a Special Committee of Council was appointed 
to study parking problems in the West End. This Committee was chaired 
by Alderman Graham and a Sub-Committee was appointed, comprised of 
representatives of the West End under the Chairmanship of Mr. L.H. 
Thorlaksson. The Chairman of the Special Committee submitted a 
report dated December 31, 196 8, to Council on January 14, 1969, at 
which time the Council passed the following motion: 

"THAT this Committee report, together with the supporting 
information, be referred to the Board of Administration 
for consideration and report to the appropriate Committee 
in 1969." 


As a result of a communication dated December 2, 1969, and a 
brief dated December 1, 1969, from Mr. Evan Wolfe, M.L.A. , and the 
action of Council on January 14, 1969, the Board of Administration 
submitted the following report dated January 29, 19 70, for the 
information of the Committee: ' 

"A communication has been received from Mr. Evan Wolfe, M.L.A. , 
concerning the 'on-street' parking problem in the West End, and 
some suggestions for its improvement. 

The parking situation in the West End has been a matter of 
concern for several years, and the following is a brief resume of 
the consideration that has been given to the problem to date. 

1965 WEST END PARKING STUDY 


This study, which was undertaken by the Engineering Department, 
indicated that although there was an overall surplus of parking 
spaces in the West End, there are many sections within the area 
where the evening demand exceeds the supply of both on and off- 
street spaces. The report also stated that the 'high percentage 
of rented spaces and the low occupancy indicates that a significant 
percent of tenants are parking overnight on the streets'. 

The report suggested several possible steps towards solving the 
problem. These include :- 

street widening 

off-street collective parking lots 

installation of parking time limits , including 
parking meters to facilitate enforcement 

overnight fee for street parking 

Following a public hearing held to consider this report. Council 
adopted a resolution on April 7th, 1966, 'that the 1965 West End 
Parking Study Report be received as a Report of Progress and filed 
for future reference'. 


. . Cont'd. 
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Clause 2 Continued 

SPECIAL COMMITTEE OF COUNCIL 

On October 10 , 1967, a Committee was appointed, comprised of 
members of Council and representatives of the West End to 
'examine the existing situation and recommend remedial action 
with respect to parking problems in the West End' . 

A Sub-Committee was formed of interested parties, and it met 
consistently on a weekly basis, bringing in a final report in 
October, 1968. The report considered many aspects of the problem 
over and above the basic parking situation, and included the 
following recommendations: 

Parking time limit between 6:00 A.M. and 10:00 P.M. 
Street widening 

Acquisition of land for collective off-street parking 
lots 

Maximum use of backyard parking as interim remedy 

The Special Committee's report, together with comments of the 
Engineering and Planning Departments, was submitted to Council 
for consideration in December, 1968. This matter was then 
referred to the Board of Administration for consideration and 
report to the appropriate Committee in 1969. 

The Standing Committee on Planning, Development and Transportation 
did not receive a report in 19 69 due to the pressure of other work 
in the Engineering Department. 

The brief sx±»mitted by Mr. Wolfe suggests that the problem results 
from tenants parking on-street, rather than paying the rates for 
off-street parking provided for them. 

Mr. Wolfe's recommendation, together with our comments, are as 
follows : 

1. The City should require apartment developers to 
provide off-street parking for guests: 

The present RM-4 zoning requirement for on-site parking in 
apartment buildings is one space per 850 sq.ft. of gross 
floor space. This requirement, which was arrived at following 
a study of this matter by the Planning Department in 1965, is 
intended to provide for approximately three-quarters of the 
visitors' parking on-site. 

However, there is no compulsion for apartment owners to 
reserve these stalls for visitors alone; nor do apartments 
constructed prior to 1967 have to provide this standard of 
parking. 

2. A one-hour parking time limit should be imposed 
between 1:00 A.M. and 6:00 P.M. 


There is presently a two-hour parking time limit between 1:00 A.M. 
and 6:00 A.M. on all paved streets. Enforcement of this provision 
of the Street and Traffic By-law is difficult, because there is 
insufficient off-street parking available to accommodate the 
vehicles that would be displaced in some areas. 


Cont'd. 


FEB ! ; :970 

STANDING COMMITTEE OF COUNCIL 

ON PLANNING AND DEVELOPMENT 4 

FEBRUARY 5, 19 70 


Clause 2 Continued 

3. Installation of meters in areas where a parking deficiency 
exists, to provide short-term non-resident parking; 

These areas where the total available on and off-street 
parking space is inadequate, represent only a portion of the 
total problem. There is still the general need to fully 
utilize all the available off-street space. Therefore, 
although meters in specific areas might provide a more equitable 
distribution of curb parking spaces in these areas, this action 
may not be the most appropriate first step in dealing with the 
total parking situation in the West End. 

The current situation with respect to this problem is outlined 
above, and there have been no further developments or proposals which 
could be put forward at this time. 

Your Board submits the matter to the Committee for Information." 

The Committee heard the following delegations: 

(i) Mr. J. A. Witten, representing Mr. Evan Wolfe, M.L.A. 

Mr. Witten submitted the proposals suggested by 
Mr. Wolfe and filed his own brief dated November 
5, 1969. 

(ii) Mr. H. Mostyn, representing the West End Community 
Council, concurred with the proposals submitted by 
Mr. Witten. 

(iii) Mr. L.A. Thorlaksson, former Chairman of the Sub-Committee 
suggested that the Sub-Committee's report, together with 
other reports submitted to Council on the subject matter, 
be reviewed and reported on again to Council. 

It was suggested that if the Police could give special attention 
to illegal parking in the West End for a period of time, a great deal 
of parking infractions would not occur. 

After considerable discussion, it was 

RESOLVED that the Board of Administration be requested to submit a 
report on 

(a) the possibility of immediate enforcement of 
overnight parking bans , 

(b) the reduction of on-street parking, 

(c) the reversal of the City's policy on street widening 
in the West End, 

such report to include consideration of related matters submitted in 
previous reports . 

FURTHER RESOLVED that the City Engineer give a report reference on 
the subject matter when the Board submits the aforementioned report 
to the Committee. 


The meeting adjourned at approximately 12:20 p.m. 


* * * * 
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STANDING COMMITTEE ON HEALTH AND WELFARE 


FEBRUARY S, 1970 


The Standing Committee of Council on Health and Welfare 
met on Thursday, February 5, 1970, at 2:00 p.m., in the Council 
Chamber, Third Floor, City Hall. 

PRESENT: Alderman Linnell (Chairman) 
His Worship the Mayor 

Aldermen Bird, Calder, Hardwick, Phillips, 
Rankin, Sweeney and Wilson. 

ABSENT : Alderman Adams (Civic Business) 
Alderman Broome 


CLERK TO 

THE COMMITTEE; 


M . J a me s 


The Minutes of the meeting held December 23, 1969, were 

adopted . 

INFORMATION 

The following actions of the Committee are reported for 
the information of Council. 

1. Social Service Department - Temporary Staff 
'Applicants for Assistance' 

At the December l6th meeting of Council, the Board of 
Administration submitted a report "Social Service Department - 
Temporary Staff". At that meeting. Council adopted the recommenda- 
tions of the report and referred the section 'Applicants for 
Assistance' to the Health and Welfare Committee. At the December 
23rd meeting of the Committee, time did not permit consideration of 
this referred section of the report. 

Circulated for the information of the Members of your 
Committee was the section of the report referred to above and six 
attachments showing in graph form the numbers of cases in the 
following groups for the period January, 1967 - September, 1969: 
Family Group - Married-Unemployed, Family Groups - Indigents, 
Family Groups, Single Women - Indigents and Single Women - Unemployed 
Employables, Single Men - Indigents, and Single Men - Unemployed 
Empl oyabl es . 

The Administrative Analyst spoke to the graphs, pointing 
out correlations which appeared between the number of cases in the 
various classifications and certain changes which had occurred during 
the period under review. Specific mention was made of the cancela- 
tion of the "Federal Winter Works" Incentive Program and the effect 
that this had had on the number of cases in the period under review. 

RESOLVED that the report be received. 


2. Social Service Department 

Briefs of United Community Services, 

B.C. Association of Social Workers, 

Unemployed Citizens Welfare Improvement Council, 

Crisis Intervention and Suicide Prevention Centre. 


At the last meeting of the Committee, briefs from the four 
groups listed above were received by your Committee and, at that 
time, the Committee directed the Board of Administration to report 
on the briefs submitted. 

. . . Cont ' d. 
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Under date of February 2, 1970, the Board of Administration 
submitted a comprehensive report of the Administrator of the Social 
Service Department. The report was in four sections and each section 
dealt with a brief previously submitted. 

The Chairman reviewed actions to date on the briefs for 
the information of the Members of the Committee. 

The Social Service Administrator spoke to the various 
sections of the briefs and the Members of the Committee gave con- 
sideration to the major points which were of concern to all the 
associations submitting the briefs. 

The first concern which the Committee considered was the 
adequacy of the present level of financial support authorized by the 
Provincial Government. The Committee discussed this at great length 
and referred to the letter of the United Community Services Associa- 
tion dated January 19, 1970, which summarized, by example, monthly 
minimum subsistence budgets for typical family groups. These budgets 
excluded any rental allowances and ranged from $80. in the classi- 
fication of single male or female, 19-L\.L\. years, to $395.^^-0 for a 
married couple with six children of specific sex and age. 

With this information from the U.CS. available to the 
Committee and other comments which had been made to the Committee 
by way of brief and oral presentation, the Committee 

RESOLVED that a presentation be prepared by the administration for 
submission to the Senior levels of government on the urgent need 
for an increase in the basic grants to realistic levels of support. 

FURTHER RESOLVED that the adminis tr at i on use as a guide the information 
supplied by the brief and letter of the U.CS. and other organizations. 

The second concern that the Committee considered was the 
one brought forward by the U.CS. and the Greater Vancouver Branch 
of the B.C. Association of Social Workers, which strongly supported 
the separation of the provision of financial support from the 
provision of social services to people. Both groups supported the 
concept that the provision of social services should not be directly 
connected nor administratively allied with the provision of financial 
support. Both briefs suggested an increase in the amount of social 
services being provided. 

The Social Service Administrator and the Administrative 
Analyst spoke to this concern and referred to the series of reports 
which had been presented to the Council by the Board of Administration 
on the proposed re- or gan i za t i on of the Social Service Department. 
The Administrative Analyst pointed out that this re-organization was, 
in part, designed to provide the social work staff with more oppor- 
tunity to do social service work. The Committee requested the 
Administrator of the Social Service Department to report to the 
Committee on this disengagement of financial support from social 
services. The Administrator was also requested to supply, for the 
information of the Committee, some samples of support presently 
being granted to various classes of clients and to provide an indica- 
tion of the degree of discretion given to the line social workers on 
the granting of overages. 

In connection with the increase in the basic rates of 
financial support, mention was made of the possible results of the 
increase of levels of support in the area of "the working poor". 
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The Committee then discussed the present lack of information 
from the clients of the City Social Service Department and comments 
from this group. The Committee discussed this topic at length and 

RESOLVED that, at the next meeting of this Committee, the question of 
the operation of meal service by the City Social Service Department 
be a topic on the Agenda, the City Social Service Department, U.C.S. 
and B.C.A.S.W. be asked to attend and that the Unemployed Citizens 
Welfare Improvement Council and the Administrator of the Social 
Service Department be requested to invite representative recipients 
to this meeting. 

The Committee also noted a report of the Board of Admini- 
stration dated February 5, 1970, dealing with comments re the 
restaurants the Social Service Department was issuing meal tickets on. 

Another concern brought to the attention of the Committee 
by the Crisis Intervention and Suicice Prevention Centre was the lack 
of resources available to people in need of financial or social ser- 
vice assistance after hours and during the weekends, and the lack of 
family and marital counselling available to the clients of the City 
Social Service Department. 


3 . Ambulance Service - Delegation Request 

The Committee noted a request from the Federated Legis- 
lative Council Elder Citizens Association of British Columbia to 
appear before the Committee re the topic of ambulance services in 
the City of Vancouver. 

The Committee agreed to hear a delegation at an early 
suitable meeting. 


During the preceding consideration, the Committee recessed from 
approximately 3 : i|5 p.m. - l+rOO p.m., and when the Committee re- 
convened, the following Members were present: 

Alderman Linnell (Chairman) 
Aldermen Bird, Hardwick, Phillips, 

Rankin, Sweeney and Wilson. 


The meeting then adjourned. 
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CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, February 24, 1970, in the Council Chamber, 
at approximately 9:30 A.M. 

PRESENT : His Worship the Mayor 

Aldermen Bird, Broome, Calder, Hardwick, 

Linnell, Phillips, Rankin, Sweeney 
and Wilson 

ABSENT : Alderman Adams (Leave of Absence) 

CLERK TO THE COUNCIL : R. Thompson 

PRAYER The proceedings in the Council Chamber were opened 

with prayer. 

'IN CAMERA ' MEETING 

The Council agreed to an *In Camera' meeting later this day 
in regard to Personnel and other matters, 

ADOPTION OF MINUTES 

MOVED by Aid, Broome, 
SECONDED by Aid, Bird, 

THAT the Minutes of the Regular Council meeting (including 
'In Camera'), dated February 17, 1970, be adopted. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid, Broome, 
SECONDED by Aid, Sweeney, 

THAT this Council resolve itself into Committee of the Whole, 
His Worship the Mayor in the Chair, 

- CARRIED 

REPORT REFERENCE 

1, Ass't. City Engineer Georgia Viaduct Replacement 

Traffic & Transportation and East Approach Routes 

et al (Union-Prior Couplet Review) 


FOR COUNCIL ACTION SEE PAGES 2, 3 and 4 


UNFINISHED BUSINESS 

1 , Pender Street 

It was agreed to defer the Report Reference and general con- 
sideration of this matter, with particular reference to the South 7' 
of Lot 13, Subdivision 10, Block A, D.L. 182 - N/S Pender Street, 
East of Vernon Drive, until the next meeting of the Council, 


The Council recessed 
Camera' in the Mayor 
to reconvene in open 


at approximately 10:45 a,m, to reconvene 'In 
's Office, following which the Council recessed 
session in the Council Chamber at 2:00 p,m. 
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The Council reconvened at approximately 2:00 p.m. in the 
Council Chamber, still in Committee of the Whole, His Worship the 
Mayor in the Chair and the following members of Council present. 

PRESENT : His Worship the Mayor 

Aldermen Bird, Broome, Calder, Hardwick, Linnell, 
Phillips, Rankin, Sweeney and Wilson 

ABSENT: Alderman Adams (Leave of Absence) 


DELEGATIONS 

1. Continental Hotel Limited Lease to Y.W.C.A. for Single 

Transient Women 


Mr. Sutton, representing the Continental Hotel Limited, was 
called but did not appear. No delegations were heard on this 
matter therefore. For Council action see pages 4 and 5. 


BOARD OF ADMINISTRATION AND OTHER REPORTS 

A. Georgia Viaduct Replacement and 
East Approach Routes 
(Union-Prior Couplet Review) 

The Council considered Board of Administration report dated 
February 19, 1970, in regard to the Georgia Viaduct Replacement 
and east approach routes, including refel-ence to the Union- 
Prior Couplet. The report sub headings are as follows: 


1 

2 
3 


Georgia Viaduct Replacement 
East-West Freeway 

Grade Street Alternatives, which were noted as. 


Alternative A 
Alternative B-1 
Alternative B-2 
Alternative C 

Alternative C-1 

Alternative D-1 

Alternative D-2 


Union Prior Couplet 
Charl es-Malkin Route 
Charles-Malkin Route 
Malkin-Great Northern Cut 

Route to Nanaimo 
Malkin-Great Northern Cut 

Route to Clark Drive 
No change to Basic Street System 

and the Viaduct as Designed 
No change to Basic Street System 

but Redesign Viaduct Ramps 


MOVED by Aid. Wilson, 

WHEREAS City Council has determined that access from 
the Georgia Viaduct to Highway 401 through the residential area 
of Strathcona, Grandview and Hastings is undesirable; 

RESOLVED THAT 

(a) City Council approve the permanent alignment from the 
Georgia Viaduct to 401 via Malkin Drive and the Great Northern Cut; 

(b) the Board of Administration be instructed to communicate 
with the viaduct consultants to commence an immediate study with 
particular emphasis on possible staged development of the Malkin 
Drive and Great Northern Cut from the Columbia-Quebec connector 
and to report back to Council; 

(c) the Board of Administration report to Council after con- 
sultation with the consultants as to the Terms of Reference, 
which shall include a report in terms of (i) freeway standards 
and (ii) grade street standards; 

(d) the Provincial Highways Department and the Planning 
Department of the Greater Vancouver Regional District be advised 
of this action of the City Council. 

(carried) * 
see next page 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Georgia Viaduct Replacement (cont'd) 

A recorded vote was requested. The record, therefore, is as 
follows : 

FOR THE MOTION AGAINST THE MOTION 

Alderman Rankin 
Alderman Linnell 
Alderman Broome 
Alderman Phillips 
Alderman Calder 
Alderman Sweeney 
Alderman Wilson 
Alderman Bird 
His Worship the Mayor 
Alderman Hardwick 

The motion was declared, - CARRIED UNANIMOUSLY* 


MOVED by Aid. Linnell, 

THAT although the technical experts have recommended the 
Union-Prior couplet and that without it congestion will result, 
for sociological reasons the alignment to Clark Drive only be 
approved by alternative plan D-2, using Prior Street as a temporary 
route with the aim of phasing this route out as soon as possible. 

(tabled) 

MOVED by Aid. Sweeney, in Amendment, 

THAT the following be substituted for Alderman Linnell 's 
motion : 

'THAT, as a temporary measure, the Union-Prior alignment 
to Clark Drive only, be endorsed by the City Council until 
such time as a permanent connection to the freeway can be 
established ; 

FURTHER THAT the matter of required local improvements be 
referred to the Board of Administration for report back 
with respect to the possibility of giving relief therefrom 
to the people involved, since this alignment is temporary 
only ' , 

(tabled) 

MOVED by Aid. Calder, 

THAT the motion and amendment be tabled for one week and 
the members of Council in the meantime consult not only with the 
technical officials, but also with the social planning officials 
concerned with this area; His Worship the Mayor to make any 
necessary arrangements. 

(carried) *+ 

A recorded vote was requested. The record, therefore, is as follows 

FOR THE MOTION AGAINST THE MOTION 

Alderman Linnell Alderman Hardwick 

Alderman Broome Alderman Rankin 

Alderman Bird 

Alderman Phillips 

Alderman Calder 

Alderman Sweeney 

Alderman Wilson 

His Worship the Mayor 


The motion was declared. 


- CARRIED** 


753 


Regular Council, February 24, 1970 4 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Georgia Viaduct Replacement (cont'd) 

MOVED by Aid. Sweeney, 

THAT the communications received from the following be 
received : 

Strathcona Property Owners and Tenants Association 
Citizens Council on Civic Development 
Central Council of Ratepayers 
Grandview- Woodland Area Council 
Evan Wolfe, M.L.A. and Herb Capozzi, M.L.A. 
Petition - Students Simon Fraser University 
Petition - Students University of British Columbia 
Cassiar Ratepayers Association 

- CARRIED 

B. Continental Hotel: Lease to 

Young Women's Christian Association 
for Single Transient Women 


The Board of Administration, under date of February 17, 1970, 
submitted a report in the matter of Irafase of the Continental Hotel 
to the Y.W.C.A, as a residence for single transient women. The 
report sets out details of a proposed arrangement with the Y.W.C.A. 
and termination of the present month-to-month tenancy arrsungements 
with Mr. W. R. Sutton. 

The following summary of recommendations is extracted from 
the report: 

"The Administrative Analyst recommends that: 

(a) The Supervisor of Property and Insurance be authorized 

to inform Mr. W. R. Sutton before the first of March 1970 
that his tenancy of the Continental Hotel shall terminate 
on the last day of March 1970. 

(b) The Administrative Analyst and the Supervisor of Property 
and Insurance be authorized to make arrangements to phase 
out the present operation so that the present residents 
are able to relocate without undue hardship and, for this 
purpose, the Supervisor of Property and Insurance be 
authorized to complete arrangements with Mr. W.R. Sutton 
concerning appointment as manager to carry on the service 
of the hotel and to deliver the building vacant and clear 
of furnishings by Monday, May 4, 1970, as outlined at 
Item 2., above, and under agreement satisfactory to the 
Corporation Counsel . 

(c) An architect be appointed to prepare preliminary drawings 
and obtain estimates. Subsequent to approval of the 
estimates, he be appointed to prepare working drawings, 
call for tenders, recommend a contractor and supervise 
the contract to completion. 

(d) In accordance with the recommendation of the Director of 
Finance : 

i. A sum of money be approved as a supplementary 

budget item when the architect brings forward bids 

received in response to a tender call . The award 

of the contract to be in accordance with City policy. 

ii. The money so advanced be recouped as rental over 
the life of the project (minimum of five years) 
with interest charged at 8^ per annum. 


cont 'd . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont 'd ) 
Continental Hotel (cont 'd ) 

(e) The Board of Administration be authorized to submit the 
complete proposals to the Provincial Government for their 
endorsation and financing. 

(f) The agreement between the City and the Y.W.C.A. be signed 
by the Mayor and City Clerk on behalf of the City when in 
final form, satisfactory to the Corporation Counsel." 

The Board of Administration recommends adoption. 

(Report on file in City Clerk's Office) 

MOVED by Aid. Bird, 

THAT the foregoing recommendations be approved. 

- CARRIED 

COMMUNICATIONS OR PETITIONS 

1 . Bus Fares and Hydro Rates 

The Council noted a communication from the Executive Director 
of the Union of British Columbia Municipalities submitting 
information of presentations made to the Premier concerning power 
rates. In the communication the support of the members of the 
U.B.C.M. is requested. 

Also furnished to the Council were copies of communications 
forwarded by His Worship the Mayor to the Premier on the matter 
of power rates and bus fares. The Mayor's communication on power 
rates, sets out a similar position as expressed in the U.B.C.M. 
letter. 

MOVED by Aid. Linnell, 

THAT this information be received. 

- CARRIED 

2. Cost Sharing - Temporary 
Social Service Workers 

MOVED by Aid. Wilson , 

THAT the communication from the Deputy Minister of Social 
Welfare, dated February 20, 1970, in the matter of cost sharing 
re temporary Social Service Workers, be referred to the Board of 
Administration for report to the next meeting. 

- CARRIED 

3. Tourist Bureau Spring Promotion: 
Trip by His Worship the Mayor 

MOVED by Aid. Bird, 

THAT His Worship the Mayor be authorized to attend, with 
representativesof the Tourist Bureau, the Tourist Spring Promotion 
to Calgary and Edmonton, March 5th and 6th. 

- CARRIED 
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ROAHD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

C , General Report, February 20, 1970 

Works and Utility Matters 

MOVED by Aid, Linnell, 

THAT the report of the Board of Administration (Works and 
Utility matters), dated February 20, 1970, be adopted, 

- CARRIED 

Social Service and Health Matters 

Purchase of Replacement Typewriter 

MOVED by Aid. Broome, 

THAT the report of the Board of Administration (Social Service 
and Health matters), dated February 20, 1970, be adopted. 

- CARRIED 

Harbours and Parks Matters 

MOVED by Aid, Linnell, 

THAT, in respect of report of the Board of Administration 
(Harbours and Parks matters), dated February 20, 1970, Clause 1 
be adopted and Clause 2 received for information, 

- CARRIED 

Building and Planning Matters 

(i) Rezoning: S,W, corner of 48th Avenue 

and Oak Street (III Industries of Canada) 
(Clause 3) 


MOVED by Aid, Broome, 

THAT this clause of the report of the Board of Administration 
(Building and Planning matters), dated February 20, 1970, be 
adopted , 

- CARRIED 

(Alderman Calder recorded in the negative) 

(ii) Rezoning: N/E Corner of Victoria 
and 28th Avenue (Clause 5) 


Rezoning: W/S of Eraser Street between 
14th and 15th Avenues (Clause 7) 


Rezoning: N/W corner of 10th Avenue and 
Trafalgar Street (Clause 8) 


Rezoning: N/E corner 41st Avenue and 
Collingwood Street (Clause 13) 


Rezoning: S/W corner of 54th Avenue 
and Oak Street (Clause 14) 


It was agreed to defer consideration of the foregoing clauses 
of the report of the Board of Administration (Building and Planning 
matters), dated February 20, 1970, pending the hearing of delegatio 
per requests received. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont 'd ) 

Building and Planning Matters (cont'd ) 

(iii) Rezoning: S/S of 10th Avenue between 

Commercial and Victoria (Peter Cole - Architect) 
(Clause 10) 


MOVED by Aid. Broome, 

T1[AT this application be referred to a Public Hearing. 

- CARRIED 

(iv) Development Permit Application: 
Royal Centre (Clause 15) 


The Council considered development permit application by the 
Great West Saddlery Limited for commercial development on the easterl 
portion of site bounded by Melville, Burrard, Georgia and Thuriow, 
and noted Director of Planning 's report thereon, and Technical 
Planning Board recommendations referred to as (a) to (e) , 

MOVED by Aid. Bird, 

THAT this development permit application be 
approved, subject to recommendation of the Technical Planning 
Board (a) to (e) contained in Board of Administration report 
(Building and Planning matters), dated February 20, 1970, 

- CARRIED 

(v) Balance of Building and Planning Matters 

MOVED by Aid, Linnell. 

THAT Clauses 1, 2, 4, 6, 9, 11, and 12 of the report 
of the Board of Administration (Building and Planning matters) , 
dated February 20, 1970, be adopted. 

- CARRIED 

Licenses and Claims Matters 

MOVED by Aid. Bird, 

THAT the report of the Board of Administration (Licenses and 
Claims matters), dated February 20, 1970, be adopted, 

- CARRIED 

Finance Matters 

MOVED by Aid. Bird, 

THAT the report of the Board of Administration (Finance 
matters), dated February 20, 1970, be adopted. 

- CARRIED 

D. Personnel Matters, 

Supplementary, February 20, 1970 

Vancouver General Hospital : 

Assistance of Coordinator Data Processing 

and Systems 

MOVED by Aid. Broome, 

THAT the report of the Board of Administration (Personnel 
matters. Supplementary), dated February 20, 1970, be adopted. 



- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

E. Property Matters, February 20, 1970 

(i) MOVED by Aid. Bird, 

THAT Clauses 1, 2 and 3 of the report of the Board of 
Administration (Property matters), dated February 20, 1970, be 
adopted . 

- CARRIED 

(ii) Sale of Senior Citizens' Housing Site: 

Ukrainian Senior Citizens' Housing Society (Clause 4 ) 

The Board of Administration submitted report of the Supervisor 
of Property and Insurance regarding conditions of sale to the 
Ukrainian Businessmen's Association of Lot 3 of A, Block 71, D.L. 
333, located on the W/S of Kerr Street, south of 54th Avenue. The 
sale was approved by Council on January 9, 1968, subject to various 
condi tions . 

The organization, operating under the name of the Ukrainian 
Senior Citizens' Housing Society insofar as this particular land 
is concerned, has been unable to comply with the City's sale 
requirements due to circumstances set out in the report, and request 
extension of the terms of Council's original resolution. 

MOVED by Aid. Wilson, > 
THAT the terms of Council 's original resolution be extended 
for an additional six months period to require the following: 

(a) An option being granted to the City, requiring construction 
to be commenced to the satisfaction of the Supervisor of 
Property and Insurance by July 9, 1970. 

(b) Payment in full by the Society of the outstanding principal 
with interest at 8% per annum and taxes from the date of 
sale; such payment to be made immediately upon all require- 
ments of the trust agreement being fulfilled. 

(c) The purchaser giving the City a 21-year option to re- 
purchase the land at the net sale price, exercisable in 
the event the property is utilized lor any other purpose. 

(d) Failure to perform in accordance with the revised terms of 
sale would result in the forfeiture of monies paid and the 
City cancelling the sale. 

- CARRIED 

F . Location of Payroll Functions 

The Board of Administration, under date of January 6, 1970, 
submitted a report, respecting relocation of Payroll Function^ as 
prepared by the Director of Finance. The Director of Finance 
recommends the following recommendation of the Coordinator of Data 
Processing and Systems be approved: 

'that the transfer of payroll functions from the Personnel 
Services Department to the Accounts Division of the Finance 
Department be implemented on the basis of the implementation 
procedures in Schedule A, " 

The Board of Administration recommends that the above report be 
adopted and the Coordinator of Data Processing and Systems be 
responsible for its implementation. 


(Report on file in City Clerk's Office) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Location of Payroll Functions (cont'd ) 

MOVED by Aid. Broome, 

THAT the foregoing recommendations be approved. 

- CARRIED 

G. Social Service Department: 
Single Men's Section 


The Board of Administration, under date of February 13, 1970, 
submitted a report in regard to the Single Men's Section of the 
Social Service Department and the need for additional staff at 
517 Hamilton Street. The following recommendations are made: 

"1. The Social Service Administrator be authorized to hire 
staff for the Single Men's Section as outlined above 
and that the necessary funds be provided prior to 
adoption of 1970 estimate of expenditures. 

2. The Social Service Administrator submit this program 
to the Provincial Department of Social Welfare with a 
view to cost sharing as outlined." 

The Board of Administration recommends adoption of the foregoing 
recommendations. 

(Report on file in City Clerk's Office) 

MOVED by Aid. Bird, 

THAT the foregoing recommendations be approved. 

- CARRIED 

H. Historic Photograph Section of the Library: 
Staff Requirements 


The Board of Administration, under date of February 2, 1970, 
submitted report of the Coordinator of Data Processing and Systems 
upon a request from the Vancouver Public Library Director and 
Board for a new Clerk II position in the photographic section of 
the Library, 

MOVED by Aid, Sweeney, 

THAT this report be referred to the Standing Committee on 
Finance. 

- CARRIED 

I. Increase in Residents and Patients: 

Pei'sonal Care Homes and Private Hospitals 

Pursuant to previous Council instruction, the Board of Admin- 
istration, under date of February 19, 1970, submitted a report 
from the Director of Permits and Licenses in the matter of increase 
in residents and patients in personal care homes and private 
hospitals. A detailed report is set out, including information 
from the Medical Health Officer and reference to the Fire Chief 
and Building Inspector. 

MOVED by Aid, Broome, 

THAT the following be adopted: 

(1) Personal Care Homes for the elderly be reported on at the 
time the City Building Inspector reports to Council on the 
adoption of the 1970 National Building Code. 

cont 'd . . . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Increase in Residents and Patients: 

Personal Care Homes and Private Hospitals (cont'd ) 

(2) An increase in the number of residents in the 12 private 
hospitals referred to in the report be approved subject 
to the procedure as outlined in the last paragraph (Pg.2) 
of Board of Administration report dated February 19, 1970. 

(3) A report of progress be submitted to Council in one 
month's time. 

- CARRIED 

J. Report of Standing Committee on 

General Purposes dated February 19, 1970 

MOVED by Aid. Broome, 

THAT the report of the Standing Committee on General Purposes 
dated February 19, 1970, be adopted, on the understanding His 
Worship the Mayor will appoint a special committee to study 
possible alternative ways and means of financing. 

- CARRIED 


K. Report of Standing Committee on 

Transportation, dated February 19, 1970 

MOVED by Aid. Wilson, 

THAT the report of the Standing Committee on Transportation 
dated February 19, 1970, be adopted. 

- CARRIED 

L. Statue: Intersection of Alexander 
and Powell Street 


The Board of Administration, under date of February 23, 1970, 
submitted a report by the City Engineer respecting placement of a 
statue of Captain John Deighton (Gassy Jack), on City street 
allowance at the intersection of Alexander and Powell Streets. It 
is reported the statue has been erected illegally on the street 
allowance. In a report from the Planning Department it is pointed 
out that to select locations for statues and other such matters 
at this time is premature, and that a beautif ication report for the 
area is near completion. 

MOVED by Aid. Linnell, 

THAT approval on a temporary basis be granted in respect of 
the present location of this statue, subject to it being adequately 
secured and an appropriate agreement of indemnification being 
furnished to the satisfaction of the Corporation Counsel. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Bird, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid. Bird, 
SECONDED by Aid. Wilson, 

THAT the report of the Committee of the Whole be adopted. 


- CARRIED 
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BY-LAWS 

1. BY-LAW TO AMEND BY-LAW No. 3614 BEING THE 
LOCAL IMPROVEMENT PROCEDURE BY-LAW (Notice) 


MOVED by Aid. Wilson. 
SECONDED by Aid. Bird, 

THAT leave be given to introduce a By-law to amend By-law 
No. 3614 being the Local Improvement Procedure By-law, and the 
By-law be read a first time. 

- CARRIED 

MOVED by Aid. Wilson, 
SECONDED by Aid. Bird, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Wilson, 
SECONDED by Aid. Bird, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in 
the Chair . 

- CARRIED 

MOVED by Aid. Wilson, 

THAT the Committee of the Whole rise and report. 

- CARRIED 


The Committee then rose and reported the By-law complete . 

MOVED by Aid. Wilson, 
SECONDED by Aid. Bird, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Wilson, 
SECONDED by Aid. Bird, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED 

(The By-law received three readings) 


MOTIONS 

1 . Local Improvement Procedure (Notice) 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Bird, 

THAT WHEREAS as Section 54 of the Local Improvement Procedure 
By-law provides as follows: 

"54. In all cases where a Court of Revision is required to be 
held under the provisions of the 'Vancouver Charter' or of 
this by-law, the Council shall fix the date of such sitting 
in accordance therewith. Except where Council by resolution 
otherwise directs, the Assessment Commissioner shall cause 
a general notice of such sitting to be published in two 
issues of a daily newspaper, circulating in the City." 

THEREFORE BE IT RESOLVED that with respect to the sitting of 
the Court of Revision No. 392 scheduled for March 12, 1970, the 
Assessment Commissioner shall give general notice of such sitting 
by posting a notice in the office of the City Clerk for a period 
of seven days commencing on February 25, 1970, instead of by 
causing such notice to be published in a daily newspaper 
circulating in the City, 

CARRIED 


The Council adjourned at approximately 3:45 p.m. 

* * * 


(OVER) 


The foregoing are Minutes of the Regular Council Meeting 
dated February 24, 19 70, and the reports referred to are those on 
Page(s) C» J ^ <?<?>- 



FEB 24 1970 


761 


BOARD OF ADMINISTRATION . . . (WORKS) ... 1 


FEBRUARY 18TH, 1970 


The following is a report of the Board of Administration: 


WORKS & UTILITY MATTERS 


CITY ENGINEER'S REPORT 
(Dated February 20th, 1970) 

1. Sewer in the lane west of Seymour Street from the 

South side of Dunsmuir Street to the L/S of Pender Street 

"There are three sewers in this lane which are at different levels 
but interconnected, the capacity has been adequate and reconstruction has 
been deferred for a number of years. However, the two older and shallower 
sewers, to which most of the adjoining property is connected, are in a 
state of collapse and flooding has been experienced. It will, therefore, 
be necessary to reconnect all development to the lower sewer which, however, 
must now be replaced by a pipe of adequate capacity. To provide for future 
sewer separation, it is proposed to reconstruct as separate sewers. 

The estimated cost of 438' of twin 18" and 10" sewer in tunnel, 
including reconnection of existing development and street drainage, is 

I RECOMMEND that $44,000 be charged to the I969 Sewers Capital Budgst 
Account Code 0115/7001 'Provision for Unspecified Projects — 
Miscellaneous' ." 

Your Board RECOMMENDS that the foregoing be approved. 

2. 1969 Capital Budget - Water Works 

"The existing 70 year old water mains on Haro Street, between Denman 
Street and Bidwell Street and on Pendrell Street between Broughton Street and 
Jervis Street are not capable of providing adequate fire protection to the 

new developments in that area. In order to provide adequate capacity it is 
necessary to install the following :- 

a) Approximately 320' of new mains on Haro Street between Bidwell 
and Denman Streets. 

b) A new connection to the existing 26- inch water main at the Haro and 
Bidwell intersection. 

c) A new water main on Pendrell Street between Broughton and Jervis Streets. 

The estimated cost of this work is $11,000. Funds are available in the 
1969 Water Capital Budget under 0125/3901, 'Provision for Unspecified Projects'. 

I RECOMMEND that the water mains listed above be installed and that 
$11,000 be appropriated from Account Code 0125/3901, 'Provision for Unspecified 
Projects for this work'". 

Your Board RECOMMENDS that the foregoing be approved. 
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3 . Alterations to Telephone Exchajige Room for "In-Dialing" System 

"On May 9, 1969, the City Council authorized the City Engineer to 
order an "in-dialing" switchboard for the City Hall, to be installed by the 

B.C. Telephone Company at no cost to the City. 

After more detailed engineering studies, the B.C. Telephone Company 
now reports that more space is required for the switchgear. It is proposed to 
use the present telephone operators' restroom for the equipment and to provide 
alternative restroom accommodation. 

Because of the changes, the City Building Inspector recommends that a 

suitable system of mechanical ventilation be provided. 

i 

The estimated cost of building, mechanical and electrical alterations 
is $5,000. It is estimated that the "in-dialing" system will save approximately 
$250 per month which will offset these costs in less than two years. 

Provision for this cost has been made in the 1970 Revenue Budget. 

The B.C. Telephone Company has ordered the switchgear for the 
"in-dialing" system and estimates it will require the space by March 23, 1970 
if the "in-service" date of July 1st, 1970 is to be met to correspond with the 
1970 directory. 

RECOMMENDED that the City Building Inspector be authorized to proceed 
with alterations to the Telephone exchange room and operators' restroom and 

that $5,000 be approved for this work in advance of the Budget." 

Your Board RECOMMENDS that the foregoing be approved. 
RECOMMENDATIONS 

4. Tender No. 58-70-1 - 

For the Supply of Mineral Aggregates 

The City Engineer and Purchasing Agent report as follows: 

"Tenders for the above supply were opened by your Board on 
February 2nd, 1970, and referred to the City Engineer and Pur- 
chasing Agent for report. The working tabulation is on file in 
the Purchasing Agent's Office. 

The total cost shown below is estimated only and is based on 
quantities used in the previous 12 month period. 

The City Engineer and the Purchasing Agent RECOMMEND accept- 
ance of the low bid as follows :- 

CONSTRUCTION AGGREGATES LTD . 

Items 1 to 12 inclusive, and Items 16 and 17, at a total 
estimated cost of $446,100.00. The material is to be delivered 
and unloaded onto City stockpile. Part of Items 9 and 12 will 
be picked up at the supplier's stockpile. 

No bid was received for Item No. 18 - ; Round Stones. 

The above price includes all taxes and charges. 

Your Board 

RECOMMENDS that the report of the City Engineer and Purchasing 
Agent be approved and the bid bonds of the unsuccessful tenderers 
be returned. 


cent ' d 
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5. Newspaper Advertisements for Local Improvement 
Courts of Revision During Absence of Daily 
Newspapers 

The Corporation Counsel reports as follows: 

"Section 511 of the Vancouver Charter provides that Local Improvement 
Courts of Revision 'shall begin to sit and hear complaints at such time, 
not less than fifteen days, after the mailing of the last of the notices 
referred to in the preceding sections and after such advertising of the 
sittings of the Court as Council may direct. ' By Section 54 of the 
Local Improvement By-law, Council has directed that the advertising 
shall be by publication in two issues of a daily newspaper circulating 
in the City. The newspaper advertisement is in addition to the notice 
each affected person receives through the mail. 

A court of Revision is scheduled for March 12, 1970. In order to 
avoid a delay in the commencement of the work covered by the projects 
to be dealt with at that sitting, it is recommended that the Local 
Improvement By-law be amended to provide that Council may direct that 
the advertising be other than in a newspaper. Following this amendment. 
Council could then by resolution direct that the advertising for the 
Court sitting scheduled for March 12 should be by posting a notice in 
the office of the City Clerk. The By-law and Resolution necessary to 
implement this recommendation have been prepared and have been included 
in the agenda for this meeting under By-laws and Motions." 

Your Board 

RECOMMENDS that the recommendation of the Corporation Counsel 
be adopted. 


^f; :4e 3{e 3fe 


FOR ADOPIlOn 
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SOCIAL SERVICE AND HEALTH MATTERS 

RECOMMENDATION 


1 , Purchase of Replacement Typewriter 

The Medical Health Officer reports as follows: 

"Included in the 1970 Budget Estimates of the Health Department 
is a request for a replacement typewriter due under the 
replacement program of the City. 

The machine, due for replacement, is now inoperative and the 
cost to repair amounts to $160,00. 

The Purchasing Agent recommends as follows: 

'We, therefore, recommend replacing the Royal HES 
16-7122501 typewriter with a Royal 560 Model 
immediately at a total cost of $420.00 prior to the 
1970 budget approval.' 

As there is now an immediate need for a replacement type- 
writer, it is recommended that funds in the amount of 
$420.00 be authorized to purchase the replacement typewriter 
prior to approval of the 1970 appropriations of the Health 
Department . " 

Your Board RECOMMENDS the foregoing recommendation of 
the Medical Health Officer be approved. 


FOR ADOPIIO^J ^^!; PA^={S) 
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( HARBOURS - 1) 


HARBOURS AND PARKS MATTERS 


RECOMMENDATION 

1, Civic Square: 

Interim Development 

The Board of Parks and Public Recreation, by letter dated 
January 14, 1970, forwarded the following Resolution: 


"BLOCK 71 - CIVIC SQUARE 
It was regularly moved and seconded, 

. . , , In view of the fact that there is vacant land in 
Block 71 and a dire need for open space in the 
downtown area, 

BE IT THEREFORE RESOLVED: That the Mayor and Members 
of City Council be requested to provide the 
necessary funds estimated to cost $35,000 for the 
Board to go ahead with development of this open 
space as a landscaped sitting out area on the north 
half of Block 71 until such time as it is needed 
for underground parking with finalized park on top. 


Your Board RECOMMENDS that this item be referred to the 
Standing Committee on Finance for consideration during budget 
matters , 


INFORMATION 

2 , Cypress Bowl Development 

The Chairman of the Government and Civic Affairs Committee 
of the Vancouver Junior Chamber of Commerce has advised the City 
Clerk of the following Resolution passed by that Committee: 

'"THE VANCOUVER JUNIOR CHAMBER OF COMMERCE urge Vancouver 
City Council to withhold using City of Vancouver taxpayer 
dollars for development of Cypress Bowl, 

THE VANCOUVER JUNIOR CHAMBER OF COMMERCE are not opposed 
to use of city monies to assist in the acquisition of, 
dormant maintenance of, or holding of Cypress Bowl lands 
in the best interest of future recreational use by the 
public. It is our opinion that development of Cypress Bowl 
should not be directly undertaken by the City of Vancouver 
or any public body, but rather by a free enterprise.' 

In addition we wish to point out that: 

(1) The public purse should not be used to directly 
subsidize the capital necessary for development of 
such a proposed recreational area, 

(2) Adequate municipal, crown/provincial regulations 
should exist to direct the development of the Cypress 
Bowl area by private free enterprise". 

Your Board brings this forward for the information of the 
Members of Council, 


- Carried 


**** 
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BUILDING AND PLANNING MATTERS 


RECOMMENDATIONS ; 

1. Rezoning: E/S of Victoria Drive 

between Harrison & S.E. Marine Drive (A. Petzold) 

The Director of Planning reports as follows :- 

"An application has been received from Mr. A. Petzold, 2308 Nelson 
Avenue, West Vancouver, requesting an aniendnient to the Zoning and 
Development By-law whereby Lots 1-3, Block 23, D.L. 329 located on 
the E/S of Victoria Drive between Harrison and S.E. Marine DrivQ 
would be rezoned from an RS-1 One Family Dwelling District to a 
CD-I Comprehensive Development District. 

The applicant states the purpose of his application is 'add to 
existing senior citizens development now existing on adjacent 
easterly site ' . 

The subject property was acquired from the City for senior citizens 
development subject to obtaining rezoning after a Public Hearing 
thereby rounding out the CD-I Comprehensive Development zoning 
with the existing comprehensive development to the east located 
on the north side of S.E. Marine Drive, all for senior citizens 
housing. 

A development permit has been filed to add to the existing senior 
citizens home now located on lots 4-7, Block 23, D.L. 328 and has 
been approved by the Technical Planning Board subject to approval 
by City Council fo^ the rezoning after a Public Hearing. 

The Technical Planning Board on January 23, 1970, recommended that 
the application to rezone Lots 1-3, Block 23, D.L. 329 to a CD-I 
Comprehensive Development District be approved with the uses being 
restricted to a senior citizens development containing dwelling 
units and sleeping units with recreation and dining facilities 
and the detailed scheme of development not to be materially differen 
from that submitted and approved subject to conditions by the 
Technical Planning Board under development permit #50267. 

The Town Planning Commission on February 13, 1970, endorsed the 
recommendation of the Technical Planning Board." 

Your Board RECOMMENDS that tlie reports of the Technical Planning Board 
and the Town Planning Commission be received and the matter be referred 
for the consideration of Council at a Public Hearing. 


2. Rezoning: N/S of 15th Avenu^ 

between Birch and Alder (G. Gemmill) 

The Director of Planning reports as follows 

"An application has been received from Mr. G. Gemmill, 2354 Oliver 
Crescent, requesting an amendment to the Zoning and^ Development 
By-law whereby Lots 11-20, Block 453, D.L. 526 located on the N/S 
of 15th Avenue between Birch and Alder would be rezoned from an 
RT-2 Two Family Dwelling District to an RM-3 Multiple Dwelling 
District . 

The applicant states the purpose of his application is 'establishing 
an apartment zoned area to include all lots in the 1200 block, 
within the a'-ea, north of 15th Avenue between Birch and Alder for 
apartment building'. 


Cont/d . 
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The subject properties consist of 10 lots in the half block, 
each having a 50' frontage and a depth of 125' and generally are 
occupied by quite old large dwellings, most of which have been 
converted to multiple accommodations. To the west of Birch and 
north of 15th Avenue the property is zoned RM-3 Multiple Dwelling 
District as is the property between Birch and Oak, north of 14th 
Avenue and the lane lying between 14th and 15th Avenues, Birch tD 
Alder. 

The lands on the north side of 14th Avenue between Birch and Oak 
together with the south side of 14th Avenue between Birch and Alder 
were rezoned to RM-3 Multiple Dwelling District from RT-2 Two Family 
Dwelling District following a Public Hearing on July 19, 1965, and 
with few exceptions have been developed with new apartment buildings. 

The lands lying south of Broadway, Pine to Oak are 75% developed 
with specifically designed apartments. The block immediately to 
the east of the subject properties is occupied by Cecil Rhodes 
School. 

Submitted with the application is a list of six signatures of 
property owners in the area requesting the zoning change. 

The Technical Planning Board on January 23, 1970, recommended that 
the application be approved . 

The Town Planning Commission on February 13, 1970, endorsed the 
recommendation of the Technical Planning Board." 

Your Board RECOMMENDS that the reports of the Technical Planning Board 
and Town Planning Commission be received and the matter be referred for 
the consideration of Council at a Public Hearing. 


3. Rezoning: S.W. Corner of 48th Avenue 

& Oak Street (III Industries of Canada) 

The Director of Planning reports as follows :- 

"An application has been received from Mr. Dryvynsyde, Director of 
III Industries of Canada, 1500 - 675 West Hastings, requesting an 
amendment to the Zoning and Development By-law whereby Lots 11 and 
12, Sub. 13, Block 10, D.L. 526 located on the S.W. Corner of 48th 
Avenue and Oak would be rezoned from an RS-1 One Family Dwelling 
District to a CD-I Comprehensive Development District. 

i 

The applicant states the purpose of the application is 'construction 
of family restaurant (International House of Pancakes)', 

The subject lots each have a frontage of 58' and a depth of 140' 
and have been vacant for many years. The remaining 3 lots in the 
block to the south are zoned C-1 Commercial and are developed with 
a gasoline service station. The 3 lots on the west side of Oak 
Street between 49th Avenue and 50th Avenue are zoned C-1 Commercial 
and developed with a gasoline service station. The other two 
corners at 49th Avenue and Oak Street are zoned RS-1 One Family 
Dwelling District and are developed with churches. The surrounding 
properties are zoned RS-1 One Family Dwelling District and developed 
with good single family dwellings. 

In 1959 an application was made to rezone the subject lots to C-1 
Commercial for the construction of a 2 storey building to accom- 
modate stores and professional offices. This application was 
c'enied by Council upon reports by the Technical Planning Board and 
Town Planning Commission. 
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A further application was made in 1966 to C-1 Commercial for a 
gasoline service station. This application was denied by Council 
following a Public Hearing on June 29, 1967 upon reports from the 
Technical Planning Board and Town Planning Commission recommending 
against such rezoning and following submission from adjacent home 
owners . 

The scheme of development indicates a restaurant (international 
House of Pancakes) with the structure being located on the south 
side of the site maintaining a 7' setback from the southerly 
boundary, a 20' setback from Oak Street and a 20' setback from the 
north south lane, perimeter planting around the site and provision 
for 20 off-street parking spaces. 

A brief was submitted with the application which states in part: 
' Concept 

The application to have these lands rezoned from RS-1 
Single Family Dwelling to CD-I Comprehensive Develop- 
ment District is being made by III Industries of Canada 
Ltd. This is a company incorporated under the laws of 
the Province of British Columbia and is a wholly owned 
subsidiary of International Industries Inc., a large 
Californian corporation which is listed on the New York 
Stock Exchange. 

International Industries Inc., throughout the United 
States* has established a restaurant chain known as 
International House of Pancakes, These restaurants 
are all of similar design and colour so that they are 
easily recognized wherever situated. International 
Industries Inc., had decided to expand this international 
restaurant chain to British Columbia and for this 
pui-pose the company known as III Industries of Canada 
Ltd., was incorporated in the Province of British 
Columbia. One such family restaurant (international 
House of Pancakes) has been opened in the City of New 
Westminster at 514 Eighth Avenue. Construction of 
another International Pancake House will start in 
January, 1970 in the Municipality of Richmond. Ill 
Industries of Canada Ltd., has obtained an option on 
the two vacant lots situated on the south west corner 
of Oak Street and 48th Avenue and is making this 
application to have these lots rezoned in order to 
construct thereon an International House of Pancakes - 
Family Restaurant. 

The business philosophy of the chain of restaurants 
known as the International House of Pancakes is the 
prompt, congenial service of superb quality food at 
family prices. Pancakes of a wide variety are, of 
course, the speciality of the International House, but 
the menue also includes a comprehensive range of other 
foods . 

It is the policy of these restaurants throughout America 
that no alcoholic beverages are sold and the emphasis 
is on family dining in a warm, friendly, relaxed 
atmosphere. 
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The Design 

The design of the International House of Pancakes 
Family Restaurants throughout America is what might 
be termed classical Tudor, enhanced by beautifully designed 
landscaping. The restaurant building, including the 
one with which this application is concerned, contains 
a main floor above which is located a mezzanine or 
service area. The mezzanine or service area accom- 
modates the staff changing rooms, a storage area and 
equipment such as air conditioning and heating equip- 
ment. The dining area is located on the main floor 
and there is table seating for 82 persons. 

The Development 

Every International Pancake House Restaurant throu'ghout 
North America has the same design and is painted with 
the same colours. In this way these family restaurants 
are easily recognizable from a distance. There are over 
200 such family restaurants in the United States, The 
American people have become accustomed to the design and 
the colours of these restaurants and of the high quality 
of service and food provided. 

Each year many i^ericans drive to the City of Vancouver 
either as tourisjts or on business and use the Freeway 
and Oak Street Bridge to reach the entrance to this 
City. This approach is, in fact, the southern gateway 
to Vancouver and it would be a convenience to these 
travellers to have a familiar restaurant in ^his area 
which they would recognize and which would be a welcome 
sight , 

From the plans and sketches attached it will be noted 
that this development will blend in with the surrounding 
area and careful consideration has been given to the 
ingress and egress of vehicular traffic. Adjacent to 
this property and on its western boundary is a civic lane 
separating the proposed development and the gas station 
from the residential homes located to the west. 

It will be noted on the plans that any cooking odors 
produced are carried through a duct system and into a 
special chimney which emits any cooking odors into the 
sky above the roof of the building. ' 

The Technical Planning Board on January 23, 1970 recommended that 
the application be approved subject to the uses being restricted 
to a restaurant excluding drive-in or take out. The 3 readings 
to the amending by-law be not given until prior compliance by 
the owners to the following conditions: 

a) Consolidation of Lots 11, 12, Sub, 13, Block 10, D.L, 526 
into one parcel and so registered in the Land Registry 
Office. 

b) The detailed scheme of development to be first approved 
by the Technical Planning Board after a report thereon 
to the Town Planning Commission and City Council, such 
scheme to include a minimum landscaped setback of 24* 
along Oak Street, 8' along 48th Avenue except for ingress 
and egi-ess, 5' landscaped and tree planting area along 
the north south lane and the southerly property , line plus 
suitable screened wall. 
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c) The building be first redesigned more residential in 
character and in keeping with the surrounding residential 
properties . 

d) One sign only (non-flashing) to be permitted, other than 
small directional signs, such sign to be located adjacent 
to the bviilding and behind the 24' landscaped setback 
from Oak Street. 

e) The design of the building to be approved by the Technical 
Planning Board after advice from the Design Panel. 

f) Satisfactory arrangements for garbage disposal, loading 
and unloading and control of fumes to the approval of 
the Technical Planning Board. 

The Technical Planning Board further recommended, should the above 
conditions or such other conditions as may be set by City Council 
following a Public Hearing not be complied with by the owners in 
order to permit the 3 readings of the amending by-law to be 
implemented within 120 days from this date (Public Hearing date), 
this approval shall expire. 

The Town Planning Commission on February 6, 1970 recommended that 
the application be not approved ." 

Your Board RECOMMENDS that the reports of the Technical Planning Board 
and the Town Planning Commission be received, and the matter be referred 
for the consideration of Council at a Public Hearing. 

It shoul<3 be noted that if this application is approved, then Council's 
resolution of January 20, 1970 would apply, as follows: 

"THAT in cases where Council, following a Public Hearing 
has approved an application to rezone any specific property 
to a higher use, it be policy not to give third readings 
to the rezoning by-law until such time as City Council has 
received satisfactory guarantees that the developer has 
finances to carry to completion the proposed development." 


4. Rezoning: S/S of 10th Avenue 
between Commercial & Victoria 
(Pitkethey and Buzza) 

The Director of Planning reports as follows :- 

"An application has been received from Pitkethey and Buzza 
Ltd., 2606 Commercial Drive, requesting an amendment to the 
Zoning and Development 3y-law whereby Lot 37, Block 162, 
D.L. 264A located on the S/S of 10th Avenue between Commercial 
and Victoria would be rezoned from an RT-2 Two Family 
Dwelling District to a C-2 Commercial District. 

The lot in question has a frontage of 50' and a depth of 
127' and is immediately east of Lots A, B, C and D which front 
onto Commercial Drive and are zoned C-2 Commercial and have 
been occupied for many years by building supply people. 

In 1963 an application was made by R. J. Paulson Construction 
Company to rezone the said lot for the purpose of extending 
the present building for more sales and display area and 
adequate parking. 
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After reports f'-om the Technical Planning Board and Town Planning 
Commission, City Council at a Public Hearing on October 7, 1963, 
approved the rezoning of this lot f^om an RT-2 Two Family Dwelling 
District to a C-2 Commercial District subject to prior compliance 
by the owners with the following conditions: 

a) Dedication of the southerly 5' of Lot 37 of A & B, Block 162 
D.L. 264A for future lane widening. 

b) Consolidation of Lots A, B, C, D and Lot 37 into one parcel, 
and so registered in the Land Registry Office. 

c) The proposed addition to the existing building and the 
provision of off-street parking and off-street loading is 
first approved by the Technical Planning Board. 

The owners did not comply with the above conditions and the three 
readings to the amending by-law were not given. 

Lots A, B, C & D which front on Commercial Drive and zoned C-2 
Commercial are only 93' in depth and if the additional 50' lot 
was added to the site a much more acceptable scheme of develop- 
ment including off-street parking could be advantageous to the 
operation o:'' the business on this site. 

The Technical Planning Board on January 23, 1970 recommended that 
the application be approved subject to prior compliance by the 
owners to the following conditions: 

i) Dedication of the southerly 5' of Lot 37 of A & B, Block 162, 
D.L. 264A for future lane widening. ^ 

ii) Consolidation of Lots A, B, C & D and 37 into one parcel 
and so registered in the Land Registry Office. 

iii) The detailed scheme of development including any use of 
Lot 37 Block 162, D.L. 264A, which may include additions 
to the existing building, the provision of suitable off- 
street parking and off-street loading to be first approved 
by the Technical Planning Board. 

It is further recommended that should the above conditions not be 
complied with by the owners in order to permit the three readings 
of the amending by-law to be implemented within 120 days from 
this date (Public Hearing date) then this approval shall expire. 

The Town Planning Commission on February 6, 1970, endorsed the 
recommendation of the Technical Planning Board and the further 
proviso. '• 

Your Board RECOMMENDS that the reports of the Technical Planning Board 
and Town Planning Commission be received and the matter be referred for 
the consideration of Council at a Public Hearing. 

5. Rezoning: N/E Corner of 

Victoria and 28th Avenue (D. Fabiano) 

The Director of Planning reports as follows :- 

"An application has been received from D. Fabiano, 4372 Victoria 
Drive, requesting an amendment to the Zoning and Development By- 
law whereby Lots 7 & 8, Subdiv. of 1 & 2 , Block 1, D.L. 743 
located at N/E Corner of Victoria and 28th Avenue would be re- 
zoned from an RS-1 One Family Dwelling District to an RM-1 
Multiple Dwelling District. 
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The subject properties each have a frontage of 32.93' and a 
depth of 125' and are currently occupied by an older type 
dwelling. The surrounding properties are zoned RS-1 One Family 
Dwelling and generally developed by one family dwellings other 
than a church and institutional buildings. 

A similar type of application in the area was made by a Mr . Paul 
Bodner of 4038 Victoria Drive to rezone his lot from one family 
dwelling to a two family dwelling which is located adjacent to 
the church. This was denied by Council on recommendation from 
the Technical Planning Board and Town Planning Commission. 

The Technical Planning Board on January 23, 1970, recommended 
that the application be not approved as such rezoning would 
establish an isolated apartment site in an area predominately 
developed and zoned RS-1 One Family Dwelling District. 

The Town Planning Commission on February 13, 1970, endorsed the 
recommendation of the Technical Planning Board." 

Your Board RECOMME 'DS that the application be refused in accordance with 
the recommendations of the Technical Planning Board and the Town Planning 
Commission . 


DELEGATION REQUEST - MR. D. FA3IAN0 


6. Rezoning: S/E Corner of 34th Avenue 
& Chambers (Mr. & Mrs. McFadyen ) 

The Director of Planning reports as follows :- 

"An application has been received from Mr. & Mrs. McFadyen of 
2606 East 34th Avenue requesting an amendment to the Zoning and 
Development By-law whereby Lots 14 and 15, Block 4, D.L. 394 
located at S/E Corner of 34th Avenue and Chambers would be rezoned 
from an RS-1 One Family Dwelling District to a C-2 Commercial 
District for the purpose of off-street parking. 

The subject lots have a frontage of 52' and 34' respectively and 
a depth of 104' and are currently occupied by 2 one family 
dwellings with the land lying a considerable distance below the 
street grade. The properties immediately across 34th Avenue 
are zoned C-2 Commercial and also front onto Kingsway. The 
properties to the east, west and south are zoned and developed 
with single family dwellings. 


An application was made to rezone the properties across the land 
to the east and located on the south west corner of 34th Avenue 
and Wales from RS-1 One Family Dwelling District to C-2 Commercial 
in 1963 but was refused by Council upon recommendation of the 
Technical Planning Board and Town Planning Commission. 

The Technical Planning Board on January 23, 1970, recommended 
that the application be not approved for the following reason: 

The zoning of the site for commercial purposes or 
development of off-street parking is considered incom- 
patible with the surrounding single family dwellings. 

The Technical Planning Board wish it noted, however, that favourable 
consideration would be given to a development permit application, 
as a conditional use to develop the RS-1 lands on the north side 
of 34th Avenue and located immediately across the lane from the 
commercial zoned properties on Kingsway for a public parking area 
subject to suitable landscaping and treatment of the 'site which 
could best serve the commercial developments on Kingsway. 
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The Town Planning Commission on February 13, 1970, endorsed the 
recommendation of the Technical Planning Board." 

Your Board RECOMMENDS that tlie application be refused in accordance 
with the recommendations of tlie Technical Planning Board and Town 
Planning Commission. 
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7. Rezoning: W/S of Eraser Street 
between 14th and 15th Avenues 
(Mr. & Mrs. Ilazuda) 

The Director of Planning reports as follows :- 

"An application has been received from Mr. & Mrs. 1-azuda, 3025 
Eraser Street, requesting an amendment to the Zoning and Develop- 
ment By-law whereby Lot 12, Subdiv. E, Block 175, D.L. 264A 
located on the W/S of Eraser Street between 14th and 15th 
Avenues would be rezoned from an RT-2 Two Eamily Dwelling District 
to a C-2 Commercial District. 

The applicants state the purpose of the application is 'Want 
property spot zoned commercial. Please have respect for poor, 
not only business people. This was not here, cafe, pool liall, 
italian club. Spoiled value of my residential property. All 
loading and unloading, public stinky garbage dumped by private 
firm under our kitchen. Noise from trucks, gasoline fumes. 
Nusiance unbearable to stand.' 

The subject lot has a frontage of 30' on Eraser and a depth of 
122' and is occupied by an older type dwelling. Immediately to 
the south is a 12' lane that serves the commercially zoned 
properties fronting on 15th Avenue. 

While the owners complained of noise from adjacent commercial 
properties together with trucks using the 12 ' lane to serve the 
commercial properties, the existing commercial buildings have been 
there for many years but the uses have changed during the life of 
the buildings. 

Both sides of Kingsway are zoned C-2 Commercial as is Eraser from 
Kingsway to 20th Avenue, much of which is not fully developed for 
commercial uses and many require redevelopment as some of the 
structures are very old. 

Extension of the commercial zone for an isolated site in this area 
cannot be supported. 

The Technical Planning Board on January 23, 1970 recommended that 
the application be not approved . 

The Town Planning Commission on February 13, 1970 endorsed the 
recommendation of the Technical Planning Board." 

Your Board RECOMMENDS that the application be refused in accordance with 
the recommendations of the Technical Planning Board and the Town Planninc 
Commission . 


DELEGATION REQUEST - 


MRS. IIAZUDA 
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8. Pezoning: N/W Corner of 10th Avenue 
& Trafalgar (3. Johnson) • 

The Director of Planning reports as follows :- 

"An application has been received from Mr. B. Johnson, 8467 
Lougheed Highway, Burnaby, requesting an amendment to the Zoning 
and Development By-law whereby Lots 8, 9, 10 & 11, Block 127, 
D.L, 540 located at N/W Corner of 10th Avenue and Trafalgar would 
be rezoned from an RS-1 One Family Dwelling District to a C-2 
Commercial District, 

The applicant states the purpose of his application is for 'a 
restaurant complex containing three contiguous restaurants with 
off-street parking'. 

The sketch plans submitted with the application indicates the 
development of the site to be with 3 restaurants, one being a 
drive-in (self-service McDonalds). Lots 5, 6, & 7 which front 
on to Broadway each have a frontage of 50' and a depth of 111' 
and are zoned C-2 Commercial. Lots 8-11 inclusive each have a 
frontage of 50* and a depth of 122' and are currently zoned RS-1 
One Family Dwelling District. The 20' lane in the block termin- 
ates at the westerly boundary of lot 11 with 10' dedicated for a 
future lane on the southerly boundary of lot 4 which is immediately 
north of lot 11, 

The scheme of development does not indicate any provision for 
additional lane extensions. The Broadway lots are basically 
proposed to be occupied by a self serve drive-in restaurant, 
the building being located partially on existing commercial lots 
and partially on the lots to the south which have been requested 
to be rezoned. The plans also indicate a 24' landscaped setback 
along 10th Avenue with parking for 48 cars located behind the 
landscaped setback with loading and unloading bays located at 
the main entrance to the restaurants. 

In previous reports regarding the provision for district shopping 
centres, including zoning in depth, it has been indicated that 
zoning in depth to encourage development for district shopping 
centres (retail and offices) should only take place north and 
south of Broadway between Stephens and Balaclava Streets, These 
properties are located in the block east of Stephens Street, 

The Technical Planning Board on January 23, 1970 recommended that 
the application be not approved as such scheme of development is 
not considered compatible with the adjacent homes to the east, 
south and west of the subject properties and considerable 
commercially zoned lands exist which are not fully developed 
whereby restaurants (other than self service) could be established 
to serve that particular district. 

The Town Planning Commission on February 13, 1970, endorsed the 
recommendation of the Technical Planning Board." 

Your Board RECOMMENDS that the application be refused in accordance with 
the recommendations of the Technical Planning Board and the Town Planning 
Commission , 


DELEGATION REQUEST - McCAN FRANCHISES LTD. 
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9, Rezoning: N/W Corner of 11th Avenue 
& Manitoba (B. Wlebe) 


The Director of Planning reports as follows :- 

"An application has been received from Mr. B. Wiebe, #202 - 4381 
Fraser Street, requesting an amendment to the Zoning and Develop- 
ment By-law whereby Lots 12, 13 and 14, Block 34, D.L. 302 located 
at the N/W Corner of 11th Avenue and Manitoba would be rezoned 
from an RT-2 Two Family Dwelling District to an RM-3 Multiple 
Dwelling District. 

The applicant states the purpose of his application is 'constructing 
a 35 suite frame apartment'. 

The subject lots have a frontage of 148.5' and a depth of 122' and 
are occupied by older type dwellings. 

In 1969 an application was made to rezone the lots on the south 
side of 10th Avenue between Columbia and Manitoba. The Technical 
Planning Board and Town Planning Commission in a Board of 
Administration report dated June 6, recommended approval and City 
Council approved the rezoning following a Public Hearing subject 
to : 

'dedication of the necessary lands as required by the 
City Engineer to provide a suitable east/west lane to 
serve the subject properties.' 

The 3 readings of the amending by-law have not been given to rezone 
these lands as the condition set by Council has not been met. 

At the July 10, 1969 Public Hearing the Technical Planning Board 
and Town Planning Commission advised they would favourably consider 
an application if made to rezone the lands on the south side of 
10th Avenue between Manitoba and Ontario provided the owners first 
dedicate sufficient lands to provide a suitable east/west lane in 
the block, thereby rounding out the RM-3 Multiple zoning on the 
south side of 10th Avenue. 

The Technical Planning Board on January 23, 1970 recommended that 
this application be not approved as such rezoning would create an 
isolated RM-3 zoned property on 11th Avenue, the remainder of the 
lands being zoned RT-2 Two Family Dwelling District. 

The Town Planning Commission on February 13, 1970 endorsed the 
recommendation of the Technical Planning Board." 

Your Board RECOMMENDS that the application be refused in accordance 
with the recommendations of the Technical Planning Board and the Town 
Planning Commission. 


10. Rezoning: S/S of 10th Avenue between 

Commercial & Victoria (Peter Cole - Architect) 

The Director of Planning reports as follows: 

"An application has been received from Peter Cole, Architect, 
#405, 540 Burrard Street, requesting an amendment to the Zoning 
and Development By-law whereby Lots 38-43, Block 162, D.L. 264A 
located on the S/S of 10th Avenue between Commercial and Victoria 
would be rezoned from an RT-2 Two Family Dwelling District to a 
C-2 Commercial District. 

The applicant states the purpose of his application is 'erecting 
a five storey medical office building*. 
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The subject lots each have a frontage of 50' and a depth of 
127' and are currently occupied by older dwellings. 

Submitted with the application are sketch plans prepared by Peter 
Cole, marked • Feceived City Planning Department, September 10, 1969, 
and December 31, 1969' and marginally numbered Project #454. 
These plans indicate a five storey and penthouse medical building 
with basement, having a total floor area of 35,632 sq. ft. and 
provisions for 89 off-street parking spaces, all located on the 
surface with very little landscaping on the site. 

To the north across 10th Avenue is a Safeway supermarket which 
was rezoned to C-2 Commercial on December 20, 1965, following a 
Public Hearing, to permit redevelopment of a new store which 
eliminated some homes on the north side of 10th Avenue and the 
concrete plant which fronted onto Broadway. A landscaped setback 
of 24' along 10th Avenue was required. 

In dealing witli the application by Canada Safeway, the Technical 
Planning Board and Town Planning Commission were somewhat reluc- 
tant to expand the C-2 Commercial zone in depth in this particular 
area, as it has been considered for some time, the most suitable 
location to establish a district shopping centre in this area of 
the City would be on both sides of Commercial Drive between 
Kitchener Street and 3rd Avenue east, such rezoning took place in 
part at the north west corner of 1st Avenue and Commercial Drive. 

In a C-2 District the maximum height of a building shall not exceed 
40 feet nor three storeys. The proposal is in fact a 6 storey 
building 74 feet in height. The applicant has stated, however, 
if the zoning was approved he wished to take an appeal to the Board 
of Variance to relax the height restrictions. 

The properties to the east, west and south, except those fronting 
onto Commercial Drive, are zoned as an RT-2 Two Family Dwelling 
District and developed with older dwellings some of which are in 
multiple use. 

The Technical Planning Board on January 23, 1970 recommended that 
the application be not approved for the following reasons: 

a) The extension of the C-2 Commercial Zone in this area is 
not considered desirable and the development as proposed 
would not be compatible with the surrounding residences. 

b) A great deal of the C-2 Commercial zoned lands on both 
sides of Commercial Drive from Venables to the north to 
14th Avenue on the south is either vacant, underveloped 
or contains very old buildings, all requiring redevelop- 
ment . 

The Town Planning Commission on February 6, 1970 recommended that 
the application be approved ." 


Your Board RECOMMENDS that the application be refused in accordance with 
the recommendation of the Technical Planning Board. 
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11. Rezoning: S/W Corner of Main Street & 

S.E. Mar i ne Drive (Stand a rd Oil Co. of B.C. Ltd.) 

The Director of Planning reports as follows :- 

"An application has been received from Mr. F. Moore of the 
Standard Oil Company of B.C. Limited, 833 Marine Building, 
Vancouver, requesting an amendment to the Zoning and Development 
By-law whereby Lot 1, Block 3 of Parcel A of Block 12 and north 
part of Lot 13, D.L. 322 located on the S/W Corner of Main Street 
and S.E. Marine Drive would be rezoned from a C-1 Commercial 
District to an M-2 Industrial District. 

The applicant states the purpose of his application is 'develop- 
ing the above property with a fully automated car wash facility 
to replace the existing two-bay gasoline filling station'. 

Submitted with the application is a brief which states in part: 

' Purpose 

Our Company desires to develop an attractive, well- 
landscaped, fully automatic car wash to replace the 
present two-bay service station. In order to assure 
that the building is pleasing in appearance and that 
it compliments the other developments in the immediate 
vicinity, we have engaged the services of Mr. Shigeru 
Amano who has had considerable experience in designing 
for this particular use. 

Equipment 

The equipment which we propose to use has a rated 
capacity of 100 cars per hour and includes the 
following items: 

Vacuum Cleaners 

Ilookless conveyor with wheel co-relator 

Wheel washers 

Pre-rinse and final rinse 

A seven brush booth which covers the contours 

of the car 
Automatic Waxer 
Blower dryer 

The equipment can be operated as a complete car wash 
operation and for this purpose our proposed building 
provides an observation area to permit the customer to 
observe his car at all times. It may also be operated 
as an 'exterior wash' only in which case the customer 
would drive his car through the wash 'tunnel' and i the 
interior cleaning would be excluded. The proposed 
equipment is manufactured in Canada and we have satis- 
fied ourselves that it will do a very creditable job. 

Operation 

It is our intention to sell gasoline through this car 
wash and for this purpose our pumps are located together 
with the vacuum cleaners prior to entering the 'tunnel*. 
The number of pumps and the vacuum cleaning facilities 
are related to the capacity of the car wash as is the 
'stack-up' area which allows for at least 25 cars in 
the pre-wash location. 
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Building 

The proposed building is faced with stone and wood set 
off by landscaped areas. It has a mansard roof with a 
gold background and black aluminum battens. The ground 
area covered by the building is 3,300 sq . ft. and since 
the site is 26,700 sq. ft. the floor space ratio is less 
than 5. 

The Market i ng Area 

We have carefully selected this particular location 
for conversion to automatic car wash operation because 
of the following factors: 

a) substantial traffic count. Marine Drive, carries 

in excess of 25,000 cars per day in both directions 
and thus provides a steady transient clientele. 

b) there is a substantial and growing industrial 
population to the immediate south and west. 
This will assure a steady clientele during the 
working days of the week. 

c) the area immediately north of Marine Drive is 
almost fully developed with houses and apartments 
to the west. This is the clientele we will be 
reliant on for weekend business. 

The combination of the above three types of clientele will 
assure a steady and substantial business and at the same 
time is assurance that a desirable service is being rendered 
to the public. 

Accessibi lity 

We presently have three access driveways, two on Marine 
Drive and one on Main Street. Our proposed development 
calls for the elimination of one of the Marine Drive 
access points and the relocation of the Main Street access 
point. 

The remaining Marine Drive access will be restricted to 
outgoing traffic only and will be used on a very limited 
and controlled basis. 

The relocated Main Street driveway will be the only 
entrance point and will also be the major exit. This 
approach provides the greatest possible control over 
traffic and eliminates the necessity for using Marine 
Drive in favour of a street which is comparatively little 
used . ' 

The subject area has a frontage of 140.79' on Marine Drive and 
varying in depth from 158' to 217'. 

The sketch plan received in the City Planning Department on 
Ja'-iuary 12, 1970, indicates a 24' landscaped setback along 
Marine Drive with one 20' egress driveway on to Marine Drive 
with additional planting on a portion of the westerly boundary, 
at each end and on t^e east side of the building together with a 
9' planting strip along Main Street with the exception of the 
main ingress and egress to the site. The use of the site is 
to be a carwash and gasoline filling station. The front 
portion of the site is currently occupied by a gasoline filling 
station constructed in 1956 which is to be demolished. 
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The site has been zoned C-1 Coitiitiercial for many years and was 
permitted to remain C-1 Commercial when a large majority of 
lands lying south of Marine Drive were rezoned to Indus,trial 
with a 40' landscaped setback requirement as the gasoline 
filling station did exist and had maintained some small land- 
scaped areas along Marine Drive, 

The Technical Planning Board on January 23, 1970, recommended 
that the application be approved subject to prior compliance 
by the owners to the following condition : 

The detailed scheme of development is to be first 
approved by the Technical Planning Board and provided 
the owners can and do obtain relaxation from the Board 
of Variance to reduce the 40' landscaped strip along 
Marine Drive to that similar as shown on the plan marked 
•Received City Planning Department » January 12, 1970' 
and prepared by Shigeru i\mano , Architect, and with the 
understanding the areas including that landscaped area 
within the 40' setback are carried out and maintained 
and in no event, however, shall any advertising or 
signs be placed in the 40' landscaped setback area. 
(Section 11(2) 

It is further recommended that should the above conditions or 
such other conditions as set by City Council following a Public 
Hearing not be complied with by the owners in order to permit the 
three readings of the amending by-law to be implemented within 
120 days from this date (Public Hearing date) this approval shall 
expire. 

The Town Planning Commission on February 13, 1970 endorsed the 
recommendation of the Technical Planning Board." 

Your Board RECOMMENDS that the reports of the Technical Planning Board 
and Town Planning Commission be received and the matter be referred 
for the consideration of Council at a Public Hearing. 


12. Rezoning: N/W corner S,W. Marine Drive 
and Yukon (Peter Cole) 


The Director of Planning reports as follows: 

"An application has been received from Peter Cole, Architect, 
#405, 540 Burrard Street, on behalf of Liberty Enterprises Limited 
and J. & Enterprises Limited, requesting an amendment to the 
Zoning and Development By-law whereby Lot D, Block 2, D.L, 311, 
Lot B of 3, Block B, D.L. 323, located on the North West corner 
S.W, Marine Drive and Yukon, would be rezoned from an RS-1 One 
Family Dwelling District to a CD-I Comprehensive Development 
District . 

The applicant states the purpose of his application is 'erecting 
a two-storey garden apartment project containing 64 suites in 
accordance with Section 3(1) of the RT-2 zone'. 
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The original application filed requested rezoning of the property 
to an RT-2 Two Family Dwelling District with the intent of the 
applicant being, should the subject properties be rezoned 
following a Public Hearing to an RT-2 Two Family Duelling District, 
to apply for a development permit for the construction of 2 apart- 
ment buildings on the site for Council's approval after reports 
from the Technical Planning Board and the Town Planning Commission, 
in accordance with Section 3 of the RT-2 District Schedule. 

After discussion with the Zoning Planner the application was 
amended by the applicant, by letter dated November 25, 1969, 
requesting rezoning to CD-I Comprehensive Development District 
in lieu of the originally requested RT-2 District Schedule. The 
applicant also had agreed to follow the suggestion of the Zoning 
Planner to delay the processing of the application pending con- 
sideration by City Council at a Public Hearing on the Low Density 
Multiple Housing report scheduled to be held on December 11, 1969. 
However, a further letter was received on December 24, 1969, from 
Liberty Enterprises Limited and J. & 0. Enterprises Limited which 
states : 

'Further to our letter of November 20, 1969, concerning our 
zoning amendment application, we respectfully request that 
you proceed to process the application as it now stands. 

In the event that the Low Density Multiple Housing Report 
is adopted by Council, allowing a higher floor space ratio 
for this type of development, we may wish to take advantage 
of this at that time. However, this is not contemplated 
at present . ' 

City Council on January 20, 1970, did not adopt a portion of the 
Low Density Multiple Housing report related to comprehensive 
zoning for areas of 2-8 acres and over 8 acres which also set 
out guidelines for development. 

Lot B of 3, which is privately-owned property has a frontage of 
197' on Yukon and a depth of approximately 325'; Lot D, commonly 
known as Delta View Park, and currently City-owned is somewhat of 
a triangle in shape having a frontage of 3J. ' on Yukon and a 
depth of approximately 315' and a width of approximately 220' 
abutting the north/south City lane. Lot B of 3 has an area of 
approximately 62,304 sq.ft. and Lot D has an area of approxi- 
mately 39,802 sq. ft. 

The sketch plan submitted with the application prepared by 
Peter Cole. Architect, marked "Received City Planning Department, 
September 2,1969" and marginally numbered 475, indicates 2 - two 
storey buildings containing a total of 64 dwelling units - 16 
two-bedrooms and 48 one-bedroom with cellars below each building 
containing parking for a total of 56 automobiles and furnace 
room. An additional 16 off-street parking spaces are being 
provided on the surface. The sketch plans also indicate the 
development maintaining a floor space ratio of 0.50 excluding 
the underground parking areas. The building facing Yukon Street 
will have a setback of 45' from Yukon, both buildings at the 
nearest point maintaining a 25' setback from S.W. Marine Drive 
and the 2nd principal building on the site maintaing a 30' set- 
back from the north/south City lane, with considerable open 
landscaped area to be maintained between the two buildings. 

The property known as Delta View Park has not been finally 
released by the Board of Parks and Public Recreation. However, 
on November 13, 1967, following an enquiry through the Property 
and Insurance Office, the Board of Parks and Public Recreation 
resolved: ' 
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'THAT the Board release Delta View Park for sale by the 
Supervisor of Property & Insurance, the proceeds of the 
sale to go to the Board's Park Purchase Fund, on the 
understanding that the City Council has a firm park 
reserve on the park site bounded by S.W. Marine Drive, 
Ash Street, Lord Street, and a northerly boundary between 
68th Avenue and 66th Avertue to be determined in agreement 
with the School Board,' 

The properties across S.W. Marine Drive are zoned as M-1 and 
M-2 Industrial with all developments to provide a 40' landscaped 
strip parallel to S.W. Marine Drive. The properties to the 
east are zoned RS-1 One Family Dwelling District and occupied 
by a very old tourist court. Immediately to the west the 
properties are zoned C-1 Commercial and RT-1 Two Family Dwelling 
Districts and developed with stores and apartments above and 2 
family dwellings, each one storey in height. To the north the 
properties are zoned RS-1 One Family Dwelling District and 
developed with one family dwellings. 

Many enquiries have been received by the Planning Department', as 
to the possibility of rezoning the subject properties all of 
which have been consistently advised that the Planning Depart- 
ment could only support garden type developments which did not 
exceed a floor space ratio of 0.50 and the buildings not to 
exceed two storeys in height. 

A formal rezoning application was filed in June, 1968, to 
rezone the subject properties to a CD-I Comprehensive Development 
District for development with apartment buildings being two and 
three storeys in height and having a floor space ratio of 0.80, 
containing 94 dwelling units. This application was processed 
through the Technical Planning Board and the Town Planning 
Commission but was not reported to Council as the application 
was withdrawn by the applicant. 

The Technical Planning Board and the Town Planning Commission, 
however, took the view that the application should not be 
approved as the form of development proposed was considered 
excessive in floor area and would not be compatible with the 
adjacent one and two family dwellings having particular regard 
to the size and height of the buildings. These two Boards 
noted, however, that provided suitable arrangements are first 
made for the acquisition and consolidation of the City-owned 
land and its consolidation with the privately owned lands, 
favourable consideration would be given to a garden or town 
house development of suitable design with the buildings not 
exceeding two storeys in height and a floor space ratio not 
exceeding 0.50 gross, plus adequate treatment of all open 
portions of the site including off-street parking. 

The Technical Planning Board on January 23, 1970, recommended 
that the application to rezone the subject properties from an 
RS-1 One Family Dwelling District to a CD-I Comprehensive 
Development District be approved , the uses being restricted 
to town houses or garden apartments and subject to prior 
compliance by the owners to the following; conditions prior 
to the 3 readings of the amending by-law being given by 
Council : 
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(a) Dedication of the westerly 10' of Lot B of 3 of City lane. 

(b) Approval by City Council for the acquisition of Lot D, 
Block 2, D.L. 311 (Delta View Park) 

(c) Consolidation of the two parcels after dedication into 
one parcel and so registered in the Land Registry Office. 

(d) The floor space ratio not to exceed 0,50 measured on the 
gross floor area of the building, excluding cellars used 
for parking and such buildings not to exceed 2 storeys in 
height, plus cellar, 

(e) The detailed scheme of development to be first approved by the 
Technical Planning Board, such scheme of development 

not to be materially different from that submitted with 
the application unless authorized by City Council and 
subject to the Technical Planning Board receiving advice 
from the Design Panel on the design of the building. 

It is further recommended that should the above conditions or 
such other conditions as set by City Council following a 
Public Hearing not be complied with by the owners in order to 
permit the three readings of the amending by-law to be 
implemented within 120 days from this date (Public Hearing date) 
this approval shall expire. 

The Town Planning Commission on February 13, endorsed the 
recommendations of the Technical Planning Board," 

Your Board RECOMMENDS that the reports of the Technical Planning 
Board and the Town Planning Commission be received and the matter 
be referred for the consideration of Council at a Public Hearing, 

It should be noted that if this application is approved, then 
Council's resolution of January 20, 1970 would apply as follows: 

"THAT in cases where Council, following a Public Hearing, 
has approved an application to rezone any specific property 
to a higher use, it be policy not to give third readings to 
the rezoning by-law until such time as City Council has 
received satisfactory guarantees that the developer has 
finances to carry to completion the proposed development". 


13. Rezoning: N/E corner 41st Avenue and 
Collingwood (W.D. Butt.jes) 


The Director of Planning reports as follows: 

"An application has been received from Mr, W. D. Buttjes, 
Architect, 1065 Howe Street, on behalf of Mr, K. H, Gillespie, 
requesting an amendment to the Zoning and Development By-law 
whereby Lots 1 and 2, Block 6 & 7, D.L. 2027, located North 
East corner 41st Avenue and Collingwood, would be rezoned from 
an RS-1 One Family Dwelling District to an RM-1 Multiple 
Dwelling District, 

The applicant states the purpose of his application is 'erecting 
7 townhouses ' , 
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Submitted with the application are sketch plans prepared by 
W. D. Butt.ies, Architect, and marked 'Received City Planning 
Department, September 22, 1969' which indicate 2 principal 
buildings containing 7 townhouses, two storeys in heiglit, no 
basement or cellar. The sketch plans also indicate a 24' set- 
back from the existing building line on 41st Avenue, a 15' 
rear yard from the northerly property line (no lane existing in 
the block and no proposal to dedicate for lane), 15' and 25' 
sideyards with walled patios encroaching into the 25' setback 
from Collingwood Street, off-streei; parking for 8 cars, part 
of which is located within the required front yard, all with 
entry from 41st Avenue. There is no proposal for garbage 
pickup or storage facilities, etc. 

The Architect also indicated the site area after dedication 
of 17' for future street widening of 41st Avenue will be 
19,955 sq.ft., with the buildings and parking areas occupying 
7,368 sq.ft. of the site and the building will have a floor 
space ratio of 0.50. 

The two subject lots have a frontage of 63.5' and 66' 
respectively and a depth of 170.5'. However, 17' are required 
for future widening of 41st Avenue and 20' for a future lane. 
The properties immediately to the north are generally 50' in 
width and 101.5' in depth with no lane available. 

All lots in the area are zoned RS-1 One Family Dwelling District 
and are occupied by one family dwellings, except those lots 
fronting onto 41st Avenue between Collingwood Street and the 
lane west of Dunbar and both sides of Dunbar between 39th Avenue 
and 120' south of 41st Avenue which are zoned C-2 Commercial 
and two lots on the south east corner of 41st Avenue ajid 
Collingwood which are RT-2 Two Family Dwelling District. 

Numerous applications have been made for rezoning in this 
block since 1956. 


(a) 1956 - Lot 1, Blocks 6 & 7. D.L. 2027 

RS-1 to a 3-storey Multiple or Commercial 

(b) 1958 - Lots 1-4, Blocks 6 & 7, D.L. 2027 

RS-1 to Multiple 

(c) 1959 - Lots 1 & 2, Blocks 6 & 7, D.L. 2027, 

RS-1 to C-2 Commercial 

(d) 1961 - Lots 1 & 2, Blocks 6 & 7, D.L. 2027, 

RS-1 to C-2 Commercial 

(e) 1963 - Lots 1-11 inclusive. Blocks 6 & 7, D.L. 2027 

RS-1 to C-2 Commercial 


These applications were refused by Council on recommendations 
from the Technical Planning Board and Town Planning Commission. 

On April 29, 1969, an application was made by Canada Safeway to 
rezone 10 lots on the south side of 40th Avenue .just east of 
Collingwood Street from an RS-1 One Family Dwelling District 
to a C-2 Commercial District to permit redevelopment of a new 
supermarket and related stores. The Technical Planning Board 
and Town Planning Commission had recommended approval of the 
rezoning subject to certain conditions. However, following 
a Public Hearing when numerous objections were heard from 
adjacent home owners, the application was denied by Council. 
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A brief was submitted by Mr. Gillespie in support of this 
application, which states in part: 

'The Townhouse concept of development is something new to 
Vancouver. Several such developments are under construction 
or are completed in other municipalities, but these have 
been designed principally as low-priced basic accommodation 
for families who are unable to purchase other forms of 
housing. These have tended to be of lower construction 
quality, providing a minimum standard of accommodation and 
selling for the lowest possible price. As such, they meet 
certain needs. 


However, there are other markets and standards for Townhouse 
development. We have only to look at cities such as Montreal 
and London to find that the Townhouse has met a need for 
upper middle class housing in the more densely populated 
core city. The subject development has been designed with 
this type of resident in mind. This type of resident would 
be compatible with other residents throughout this area. 
There are many present residents of the Kerrisdale area 
whose families have grown up and who find a house too much 
of a burden in terms of maintenance and responsibility. The 
Townhouse enables such a family to eliminate these burdens 
and yet, gives them a better alternative than a rental 
apartment. Their equity in the Townhouse ensures their 
interest in good maintenance and such a form of ownership 
ensures the whole development enjoying a standard of 
maintenance at least as high as other properties in the area. 


In choosing this location, two factors are important. It 
should be close to shops and services in the Kerrisdale area 
and it should not intrude into an established single family 
area. I feel that this site meets both requirements. The 
Planning Department advocates the use of Townhouses as a 
buffer between residential and commercial land uses and this 
location, on the edge of a commercial area, would seem to 
fulfil this objective. 41st Avenue, between Arbutus and 
Dunbar, is of mixed zoning at present, the uses varying 
between Commercial, Apartment, Duplex and Single Family. 
A development such as this would not appear to be out of 
character with permitted uses on this street. 


In designing this development, the site coverage and floor 
space ratio were kept within the general require^nents as 
proposed by the Planning Department in its report on L6w 
Density Multiple Family Housing. These differ only slightly 
from the restrictions for single family housing. Townhouses 
represent a more efficient use of the City's stock of 
residential land without the extreme densities created 
by apartment buildings.' 

The Technical Planning Board on January 23rd, 1970 recommended 
that the application be not approved for the following reason: 

Such rezoning would permit a small isolated aparcment 
development incompatible in an area predominantly 
developed with one family dwellings . 

The Town Planning Commission on February 13th, 1970 recommended 
that the application be approved ." 

Your Board RECOMMENDS that the application be refused in accordance 
with the report of the Technical Planning Board. 


DELEGATION REQUEST MR. K. H. GILLESPIE 
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14, Rezoning: S/W corner of 54th Avenue 

and Oak Street (C . Diamond) 


The Director of Planning reports as follows: 

"An application has been received from C. Diamond, Belldee 
Holdings Limited, 105 N. Commercial Drive, requesting an 
amendment to the Zoning and Development By-law whereby Lots 
5 & 6, Block 17A, D.L, 526, located South West corner of 54th 
Avenue and Oak Street, would be rezoned from an rS-1 One Family 
Dwelling District to an RT-1 Two Family Dwelling District, 

The applicant states the purpose of his application is 
'constructing two semi-detached two-family dwellings on Lots 
5 8i 6 , Because of the lots' location on a major traffic route, 
it has been impossible to dispose of these lots. They are 
simply not attractive for single family dwelling homes. We 
would hope that we would be permitted to build two 2-family 
dwellings, such as the one permitted on Cambie Street and Oak 
and 37th Avenue'. 

The two subject lots were formerly part of a large site on 
the South West corner of 54th Avenue and Oak which was used and 
occupied for many years by a Roman Catholic Society for an 
institutional use which was subsequently vacated and the 
building demolished. 

In 1967 an application was made to resubdivide the area into 
single family sites with the lots ranging in size from 70.26' 
frontage and l50' in depth (being the two subject lots) and 
the inner lots having a 75' - 80' frontage and varying in depth 
from 159' to 200 ' . 

A number of lots have been developed with single family dwellings. 
The majority of the lots in the remainder of the block bounded 
by Oak, Hudson, 54th and 57th Avenues are quite large as are 
three lots across Oak Street which are occupied by single 
family dwellings. The majority of single family lots in the 
area have a frontage of 66' or greater. 

The Technical Planning Board on January 23, 1970, recommended 
that the application be not approved as such rezoning would 
permit two sites to be developed with two family dwellings in 
an area predominantly developed and zoned for one family 
dwellings most of which are located on similar or larger sites. 

The Town Planning Commission on February 13, 1970, endorsed 
the recommendation of the Technical Planning Board, " 

Your Board RECOMMENDS that the application be refused in accordance 
with the recommendations of the Technical Planning Board and Town 
Planning Commission. 

DELEGATION REQUEST Mr. Wm, STREET 


15. Development Permit Application; 
Royal Centre 

The Director of Planning reports that: 

"Dirassar, James and Jorgenson, Architects on behalf of the 
Great West Saddlery Limited in August 1969 filed Development 
Permit Application #49558 to erect a hotel-office building- 
commercial development on the easterly portion of the site 
bounded by Melville Street to the north, Burrard Street to the 
east, Georgia Street to the south and Thurlow Street to the 
west . 
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With the MacMillan Bloedel Building on the westerly portion of 
the block, the 'Royal Centre' development would be on the 
remainder. 

The applicants have submitted a-everal revised schemes after 
discussions with the Director of Planning and the Technical 
Planning Board with advice from the Design Panel, 

Drawings as received February 3rd, 1970 indicate development 
proposals acceptable to the Technical Planning Board on report 
from the Director of Planning and with the advice of the Design 
Panel. These development proposals have also the concurrence 
of the Town Planning Commission, 

City Council on December 2nd, 1969 when considering a Board of 
Administration report regarding the Development Permit Applic- 
ation for the 'Royal Centre' proposal and the proposed 
Dunsmuir-Melville Connector resolved that the Development 
Permit be issued in accordance with certain conditions, one 
of which being: 

' (4) The final form of development for the Royal Centre, 
the remainder of the area as referred to in (1) (b) 
and the precise route of the Connector street be 
resubmitted to Council for consideration. ' 

It was understood that Council intended that the 'Royal Centre' 
Development Permit Application be processed and dealt with in 
advance of the proposed Dunsmuir-Melville Connector and related 
matters being finally settled in detail. 

Summary of Development Proposals 

The development will comprise: 

- A 466' high office building having approximately 498,000 
sq, ft. of office space, 

- A 355' high hotel building providing 696 sleeping units 
as well as restaurants, health club, cocktail lounges 
and other facilities, 

- A 54' high banking pavillion, 

- A 44' high large banqueting hall, cocktail lounge and 
related uses, together with two movie theatres. 

- The provision of approximately 30% of the site being open 
from the ground to the sky at plaza level. In addition, 

a further 18,5% of the site is open at plaza level to 
provide additional covered pedestrian areas. 

- Below the plaza level are two floors of retail shops, etc.- 
71,000 sq, ft, of retailing area - and other retailing and 
hotel facilities, 

- 820 off-street parking spaces are provided on lower parking 
levels below the retail floors. 

- The development would have a floor space ratio of 10,5 (a 
gross floor area of 1,205,000 sq, ft.). 

- The existing lane would be closed except for that portion 
required to service the off-street loading and unloading 
facilities etc, both to the existing MacMillan Bloedel 
building and the proposed 'Royal Centre' development. 
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Recommendations of the Technical Planning Board 

The Technical Planning Board on recommendation from the 
Director of Planning and approval of the Design Panel are 
recommending APPROVAL to the general scheme of development. 

The Town Planning Commission has endorsed the recommendations 
of the Technical Planning Board. 

The granting of such general approval would enable the 
Architects and Developers to proceed with the preparation of 
final sketch plans in required detail for submission to the 
Technical Planning Board, 

The Technical Planning Board recommends that: 

'The development proposals be APPROVED insofar as the scheme 
of development as now submitted with respect to the siting, 
massing, height and general location of buildings; proposed 
uses of the buildings (office building, retail stores, banking 
facilities, hotel and related facilities, banquet halls, movie 
theatres, restaurants, health club), the number (820 approx , ) 
of proposed off-street parking spaces, the provision of nine 
off-street loading and unloading spaces, a floor space ratio 
of 10,5, the plaza levels in relationship to Georgia and 
Burrard Streets, general location of vehicular ingress and 
egress to the site, 

THAT final consideration of the development permit application 
be deferred pending the following: 

(a) The submission by 'the applicant of additional information 
and/or drawings to indicate the following: 

- clarification of the layout and use of all floors of 
the buildings; 

- information as to the landscaping and treatment proposals 
for all open portions of the site and the roofs of the 
banquet hall and the banking pavillion; 

- the details of the size, location and manoeuvering 
aisles, ramp grades, etc. of the 820 off-street parking 
facilities ; 

- detailed information on the location of all vehicular 
ingress and egress to the site; 

- information as to the servicing of all portions of the 
building for off-street loading and unloading facilities; 

- information that the development will comply with the 
general requirements of all relevant City By-laws, 

(b) That the applicant can and first does obtain the approval 
of the Board of Variance for that portion of the office 
tower building within the CM-1 Commercial District portion 
of the site - being approximately 14' wide x 122' long 
with two additional column projections and having a 
height of 486' above Melville Street in lieu of the 
permitted 165 ' . 

(c) That the approval of City Council be first granted, on 
report from the City Engineer to the closing of portions 
of the City lane within the block, 

Cont/d . . 
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(d) That information be first submitted from MacMillan Bloedel 
Limited and the registered owners of the "Royal Centre" 
property as to the removal of the existing building (The 
Beachcomber Restaurant) on Lot E| of 13; that the develop- 
ment on this lot as owned by MacMillan Bloedel Limited 
will proceed concurrently with and be maintained at all 
times as an integral part of the "Royal Centre" development 
in accordance with the drawings submitted by Dirassar, 
James and Jorgenson with Development Permit Application 
#49558. .: 

(e) That the detailed design, including exterior materials and 
finishes, be first approved by the Technical Planning 
Board with advice from the Design Panel. 

The applicant should note that the Technical Planning Board 
is concerned that the final development will provide a high 
standard of architectural design. Not only must each building 
within the development be compatible, but they should be 
considered in relationship to the existing surrounding 
developments, ' 

With the foregoing approval the applicant can now proceed with 
the detailed design of the development including the siting, 
massing, height and general location of buildings etc. 

The Technical Planning Board wish however, to bring to the 
attention of the Developer the following design suggestions: 

(a) The position of the office tower in the overall development 
could be changed to provide a :better relationship to 
Georgia Street. This could in turn improve the pattern 

of open space on Georgia Street. 

(b) The development could be further enhanced if the proposed 
separate bank pavillion was more closely unified with the 
other buildings and also had the same appearance. 

(cO The elevations of the development facing Melville Street 
could be reconsidered as these northerly elevations may 
face a future major arterial. 

It is recommended that the recommendations cf the Technical 
Planning Board be APPROVED." 

Your Board RECOMMENDS that the recommendation df the Director of 
Planning be endorsed. 

An Architectural model of the "Royal Centre" Development will 
be available when this report is dealt with by Council. 

(An extract from the Minutes of City Council of December 2nd, 
1969, is circulated for Council 's information) 


^ i|c sjc 5(c 


I 

FOR ADOPTiO;j SEE ?^GliS]2S£,.2£^ 


789 


Board of Administration, February 20, 1970 . . (LICENSES & CLAIMS - l) 


LICENSES & CLAIMS MATTERS 

RECOMMENDATIONS 

1. Claim #9187 - Mr. Kosmas Galos, 

1346 Arbutus Street, Vancouver, B. C. 

The Corporation Counsel reports as follows: 

"The claimant seeks compensation for damages done to 
his home at 1346 Arbutus Street by vibration caused by 
the use of heavy equipment to excavate and drive piles 
when a large sewer was installed along Arbutus Street 
between August, 1968, and August, 1969. 

A report from the Engineering Department indicates that 
Mr. Galos' house is centered in an area of peat and that 
the pile driving into the peat next to the house un- 
doubtedly subjected it to quite heavy vibrations. Mr. 
Galos' home had been very extensively redecorated in 
approximately 1961 and the workmanship and materials used 
were of very high quality. There is no doubt that the 
vibration caused cracking in the ceilings and walls and 
that very extensive repairs are necessary to return the 
house to its original condition. ' 

The Law Department has negotiated a settlement of 
$912.50 with Mr. Galos, which is approximately 50% 
of the estimated cost of repairs. This settlement 
makes proper allowance for depreciation and for normal 
cracking in the plaster surfaces. 

It is the opinion of the Corporation Counsel that the 
City is liable to the claimant and that the amount of the 
proposed settlement is in order." 

Your Board RECOMMENDS payment of $912.50 in full settlement of the 
above-described claim. 

2. City's Claim for Compensation: 
C.N.R. Tunnel at Boundary Road 

The Corporation Counsel reports as follows: 

"At the Council meeting held on January 20th, 1970, 
Council authorized settlement of the above claim in 
the amount of $40,800.00. 

I have now received from the Solicitor for Canadian 
National Railways a cheque in the amount of $40,800.00 
together with a Release for execution by the City. I 
would therefore recommend that Council pass the follow- 
ing resolution: 

Con t ' d • • • • 
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'THAT His Worship the Mayor and the City Clerk- 
be authorized to execute the Release submitted 
on behalf of the Canadian National Railway 
Company releasing that Company in respect of all 
claims of the City arising out of the construction 
of the tunnel in the vicinity of Boundary Road,'" 

Your Board RECOMMENDS that the foregoing recommendation of the 
Corporation Counsel be adopted. 


* * * * 
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FINANCE MATTERS 


ItECOMMENDATIONS 


Sinking Fund and Investment Matters, Ja nuary, 1970 


The Board considered the follov.'ing report of the Director of Finance respecting 
Security transactions during the month of January, 1970, and a Summary of Securities 
held by the General and Capital Accounts as at January 31, 1970. 


GENERAL AND CAPITAL ACCOUNT TRANSACTIONS 


Type of Security Maturity Maturity Term Yield 

Date Bank Deposit Receipts Purchased Date Value Cost Days % 


Jan. 8 

Toronto Dominion Bank 

Jan, 

30/70 $ 

502,923.29 

$ 500,000. 

00 

22 

9. 

70 

9 

Royal Bank of Canada 

Jan. 

16/70 

701,208.22 

700,000. 

00 

7 

9- 

GO 

15 

Royal Bank of Canada 

Jan. 

26/70 

501,307.95 

500,000. 

00 

11 

8. 

68 

15 

Royal Bank of Canada 

Jan. 

30/70 1 

,505,554.11 

1,500,000. 

00 

15 

9. 

01 

15 

Royal Bank of Canada 

Feb, 

9/70 

402,534,25 

400,000. 

00 

25 

9, 

25 

15 

Royal Bank of Canada 

Feb. 

13/70 

604,585.97 

600,000. 

00 

29 

9. 

62 

15 

Can. Imperial Bank of Comm. Feb. 

17/70 

252,126.92 

250,000. 

00 

33 

9. 

41 

26 

Mercantile Bank of Canada 

Feb; 

17/70 

502,712.33 

500,000. 

00 

22 

9. 

00 

30 

Bank of British Columbia 

Feb. 

17/70 

502,058.90 

500,000. 

00 

18 

8. 

35 

30 

Bank of British Columbia 

Feb. 

25/70 

502,973,97 

500,000. 

00 

26 

8. 

35 


$5,977,985.91 $5,950,000.00 


******************** 


SINKING FUND TRANSACTIONS 


Date Type of Security 

Debentures Purchased 


Maturity 
Date 


Maturity 
Value 


Price 


Term Yield 


Cost Yrs/Mos 


Jan. 12 City of Van. 5%% 
12 City of Van. 5%% 


Mar. 
Mar. 


1/73 
1/74 


$1,000.00 
1,000.00 

$2,000.00 


$88.84 $ 
85.90 


888.40 
859.00 


3/2 
4/2 


9.73 
9.73 


$1,747.40 


******************** 


GENERAL AND CAPITAL 

SUMMARY OF SECURITIES HELD AS AT JANUARY 31, 1970. 

Type of Security Par or Maturity Value Cost or Book Value 

Short Term 

Bank Deposit Receipt $ 2,766,992.34 $ 2,750,000.00 

Medium Term 

Canada 4%% Bonds due 

September 1, 1972. $ 4,319,000.00 $ 4,264,922.56 

$ 7,085,992.34 $ 7,014,922.56 


RECOMMENDED by the Board of Administration that the above report of the Director 
of Finance re Sinking Fund and Investment Matters be confirmed. 


m 2 i 1970 
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2 , Works Yards Capital Projects 

Council approved the allocation of $105,100 for the 
projects listed below as part of the 1969 Basic Capital Program: 


Truck Storage - Cambie Yard $22,000 

Paving & Grading " " 14,000 

Electrical Improvements - Cambie Yard 9,700 

Car Wash 51,000 

Building additions - Manitoba Yard 8 , 400 


$105, 100 


These projects, which were proposed by the City Engineer 
and recommended by the Board of Administration, were to be submitted 
to Council for final approval before the work commenced. Through 
an oversight, final Council approval was not obtained and the 
projects are now completed or in progress. 

Your Board RECOMMENDS that Council grant retroactive 
approval to these projects. 


FOR ADO?TiOH SIS rJ105[S) 
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BOARD OF ADMINISTRATION 
PERSONNEL MATTERS 
SUPPLEMENTARY REPORT FEBRUARY 20, 1970 

RECOMMENDATION 

1. Vancouver General Hospital request for help of 

R. L. Hawkins, City Co-ordinator of Data Processing 
and Systems 

The Director of Finance reports as follows: 

"The Executive Director of the Vancouver General Hospital 
has requested that the City loan Mr. Hawkins for an 
average of approximately one half day per week, as a 
person of his qualifications is urgently required in 
order that the Hospital can proceed with an important 
pro j ect. 

The City's Data Processing is carrying a heavy load at 
the present time and Mr, Hawkins has agreed that any 
time needed by the Hospital during normal City working 
hours would be made up to the City after normal hours, 
Mr, Hawkins' position does not receive pay or compensating 
leave for overtime, and he does not expect compensation 
for the extra work. 

It is recommended that the City accede to the request 
of the Vancouver General Hospital for the help of 
Mr, R, Hawkins, the City's Co-ordinator of Data Pro- 
cessing and Systems, to the extent of not more than 
one-half day per week, and for a period that does not 
extend beyond approximately March 31, 1970, at no cost 
to the Vancouver General Hospital," 

Your Board of Administration RECOMMENDS that the 
recommendation of the Director of Finance be adopted. 


* * * * 
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BOARD OF ADMINISTRATIOJJ 

PROPERTY MATTERS 
FEBRUARY 20, 1970 


The Board considered matters pertaining to Properties and submits the 
following report. 

RECOMMENDATIONS 

1. Acquisition - Georgia Viaduct Replacement 
8l8, 822 & 826 Main Street 


The Supervisor of Property and Insurance reports as follows: 

"Reference is made to Item 2, Property Matters, April 
25, 1969, confirmed by Council April 29, 1969, approving 
the expropriation of Lots 3, k & 5> Block 21, D.L. 196 
being 818, 822 and 826 Main Street, the owners having 
refused an offer of $57,500.00, and also appointing 
Mr. E.G.E. Todd as the City's nominee to the Board of 
Arbitration . 

These premises comprise a site 75' x 120', zoned CM-1, 
improved with three buildings. 8l8-822 Main Street, on 
Lots 3 & ^1 , is a one-storey brick building with a floor 
area of 3595 square feet. At the rear is another one- 
storey brick building with a floor area of 1200 square 
feet used for storage purposes. Both buildings were 
erected about I9OO and are in poor condition. 826 Main 
Street, on Lot 5, is a two-storey frame building with a 
main floor area of 1250 square feet erected in 1914-8. 
The condition of this building is average for age and 
type. 

Following serving of a Notice of Expropriation, negot- 
iations have continued intermittently due to the fact 
that it has been extremely difficult to arrange meetings 
with the owner's solicitor to continue these negotiations. 
The City Engineer has received a construction schedule 
from the Viaduct contractor indicating that they will 
require this property by April 1970. 

The City Solicitor requests that authority be obtained 
to apply for a Vesting Order to forestall any possibility 
of the construction company making damage claims by 
reason of it being held up in construction. 

RECOMMENDED that the Corporation Coixnsel be authorized 
to apply for a Vesting Order in accordance with the 
foregoing report." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 
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2. Georgia Viaduct Replacement - 
Agreement with Western Assembly Ltd. 

Reference is made to minutes of Council, March i|, 1969, Item 
6, entitled 'Georgia Viaduct Replacement: Right-of-Way 
through Railway Companies' Lands - Memoranda of Agreement 
with Lessees ' wherein the general concept of entering into 
agreements with the various lessees was set out, with the 
recommendation that each separate negotiation would sub- 
sequently be reported to Council for confirmation. 

The Supervisor of Property and Insurance reports as follows: 

"Western Assembly Ltd. occupy a portion of a C.P.R. 
Freight Shed and land under lease LV 3028. The City 
requires the lessee's permission to construct the viaduct 
over the property with Pier G 2l| being situated on the 
leasehold. The contractor has indicated that it will be' 
necessary to cut through the roof of the building to 
support the forms during construction of this pier, but 
should not cause the Company undue hardship. The Company 
operations will suffer some disruption when the beams 
for the superstructure are being placed in position as 
the Workman's Compensation Board will not allow anyone 
in the affected section of the building while the beams 
are being placed. 

The Company is willing to enter into an agreement with 
the City based on Item 6 (Property Matters) adopted, by 
Council March []., 1969, whereby the City is granted 
permission, by the lessee, to enter his leasehold propert; 
for the purpose of constructing and maintaining the 
Viaduct. The City will undertake to deal vjith the lessee 
claims for disruption of business and additional operativ 
expenses which may be incurred after the actual bridge 
construction has been completed at which time both 
parties will be in a better position to determine the 
exact losses suffered and expenses incurred. 

RECOMMENDED that the City enter into an agreement with 
Western Assembly Ltd. drawn to the satisfaction of the 
City Solicitor, on the foregoing basis." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 

3. Sale of City-owned Property 
Federal/Provincial Housing Sites 

The Supervisor of Property and Insurance reports as follows : 

"The following public housing projects were approved by 
Council on April 25, 196?, and August 8, 196?. 

a) F.P.-12 (Grandview Highway & Penticton Street) 

b) F.P.-I3 (Rupert Street and Vanness Avenue) 

c) F.P.-llj. (25th Ave. and Brant St.) - This project was 

formerly known as 
F.I. -18. 


continued . . . / 3 
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Item No. 3 cont'd 

The City Engineer has now prepared subdivision plans 
marginally niombered LE-3153, LD-1079, and LC-i^22, 
showing the sites of the above noted respective housing 
projects . 

The formal agreements between the City of Vancouver and 
the Senior Governments covering the sale and development 
of these sites, which will provide approximately 
housing units, are now being prepared. It is proposed 
that the subdivision plans be approved and registered 
in the Land Registry Office in order to expedite the sale 
of these parcels upon completion of the formal agreements. 

RECOMMENDED that subdivision plans marginally numbered 
LE-3153, LD-1079, and LC-i^22 be approved and that the 
Supervisor of Property and Insurance be authorized to effect 
registration of same." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 

(The plans referred to will be on display in the Council Chamber. ) 


CONSIDERATION 


i^. Sale of Senior Citizens' Housing 
Site - Ukrainian Senior Citizens' 
Housing Society 


The Supervisor of Property and Insurance reports as follows: 

"Resolution of Council dated January 9, 1968, approved 
the sale of Lot 3 of A, Block 7I, D.L.333, Fraserview, 
situated on the West side of Kerr Street, South of 5^th 
Avenue, to the Ukrainian Professional Businessmen's 
Association, for the price of $25,080.00. The terms of 
sale were 10^ cash and the full balance in 12 months 
at d% per annum, plus taxes, subject to the following 
conditions : - 

a) The purchaser shall give to the City a two-year option 
to repurchase at the net sale price, to be exercised 
in the event the purchaser does not proceed with 

cons true tion. 

b) The purchaser shall give to the City a 21-year option 
to repurchase at the net sale price, exercisable in 
the event the property Is utilized for any other 
purpose . 

c) Subject to the purchaser being able to obtain the 
required permits and approval for senior citizens' 
housing development. 

Payment of the 10^ down payment and the proportion of 
1968 taxes has been received by the City. However, the 
balance of the principal and taxes to date have not been 
paid. 


continued . . . / I4. 
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Item No. k- cont'd 

The Office of the Supervisor of Property and Insurance 
has dealt with the Ukrainian Businessmen's Association at 
considerable length on this matter and the situation 
is as follows : - 

The purchase of these lands by the Ukrainian Professional 
and Businessmen's Club, under the name of the Ukrainian 
Senior Citizens' Housing Society, is subject to a trust 
agreement, as follows: 

i) Securing land from the City of Vancouver. 

ii ) Approval of development permit and building permit. 

iii) Approval of loan from Central Mortgage & Housing Corp. 

iv) Approval of Provincial Government, grant. 

f 

Regarding item (ii), the development permit and building 
permit were approved by the City in June and August re- 
spectively during 1969. 

Regarding item (iii), the necessary approval of a loan for 
Senior Citizen development has been obtained from Central 
Mortgage & Housing Corporation. 

Regarding item (iv), your officials have confirmed with 
the Deputy Provincial Secretary's Office in Victoiria that 
his Office is recommending approval of a grant to the 
Ukrainian Senior Citizens' Housing Society, and it is 
anticipated that final approval by the B.C. Cabinet will 
be forthcoming shortly. Your officials have obtained a 
copy of the trust agreement and also a letter from the 
Ukrainian Professional Businessmen's Club's bankers, 
confirming that the necessary i funds are on deposit in the 
bank in trust. 

In view of the foregoing and the fact that it appears that 
the Ukrainian Senior Citizens' Housing Society will be in 
a position to commence construction shortly. Council may 
wish to consider the extension of the terms of Council's 
original resolution for an additional six month period, 
thus requiring :- 

a) An option being granted to the City, requiring construc- 
tion to be commenced to the satisfaction of the Super- 
visor of Property and Insurance by July 9, 1970. 

b) Payment in full by the Society of the outstanding prin- 
cipal with interest at 8% per annum and taxes from the 
date of sale ; such paymenb to be made immediately 
upon all requirements of the trust agreement being 
fulfilled. 

c) The purchaser giving the City a 21-year option to 
repurchase the land at the net sale price, exercisable 
in the event the property is utilized for any other 
purpose . 

Failure to perform in accordance with the revised terms 
of sale would result in the forfeiture of monies paid and 
the City cancelling the sale. 

The Society has agreed to proceed in accordance with the 
above should Council give this request its favourable 
consideration. " 

Your Board submits the matter to Council for consideration. 

\r \f \t \* */ \r \t \f \f 
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REPORT TO COUNCIL 
STANDING COMMITTEE OF COUNCIL ON GENERAL PURPOSES 

FEBRUARY 19, 1970 


A meeting of the Standing Committee of Council on General Purposes was 
held on Thursday, February 19, 1970, 9:30 a.m. in #1 Committee Room. 

PRESENT: Alderman Broome, (Chairman) 

His Worship the Mayor, Aldermen Bird, Calder 
Hardwick, Linnell, Phillips, Sweeney, Wilson 

ABSENT: Alderman Adams (On Leave) 

Alderman Rankin 

CLERK: M. James 


PART I 

The following recommendation of the Committee is submitted to Council 
for consideration. 

RECOMMENDATION : 

1. Empire Stadium - Synthetic Turfing 
B.C. Track & Field Association 

At the Council meeting of February 10, 1970 a request was submitted from 
the B.C. Track & Field Association requesting Council to hear a ; dele- 
gation in support of that Association's concern re the proposal to install 
synthetic turfing in Empire Stadium. At that meeting Council resolved 
as follows: 

"THAT this matter be referred to the Standing Committee of Council 
on General Purposes at which time the B.C. Track & Field Association, 
together with other interested parties, be given an opportunity to 
appear." 

In compliance with the instructions of Council your Committee heard the 
following groups who were represented by the named persons. A brief 
synopsis of each presentation follows the name of the Association or 
group . 

B.C. TRACK & FIELD ASSOCIATION - Mr. Don Basham , President 

Referred to that group's letter of January 18, 1970 and explained the 
present concern of the group. 

HIGH SCHOOL TRACK & FIELD ASSOCIATION - Mr. Van Morrison 

Explained the needs of the High School Track & Field Association for a 
full size, all weather stadium with an all weather playing field and 
track. Pointed out the need for practice facilities. 

B. C. LIONS - Mr. Veitch and Mr. Eaton 

As the only professional sports group present, wished to support the 
installation of the synthetic turf and for further support of their 
position, introduced Mr. Lanman, Director of Athletics for the City of 
Seattle's Schools system. Mr. Lanman spoke to his experience with the 
artificial turf installed in stadium under his direction in Seattle and 
pointed out that they had experienced a 600% increase in use, a 50% 
decrease in injuries and a substantial decrease in maintenance costs. 
Mr. Lanman advised that all persons connected with the stadium, both 
players and spectators, were pleased with the results of their instal- 
lation. 

PACIFIC NATIONAL EXHIBITION - Mr. Rennie and Mr. Caravatta 
Supports the installation. Pointed out that Empire Stadium is used 
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Clause 1 cont ' d 

only 16 to 20 times a year at the present time. Pacific National 
Exhibition in accordance with the instructions of Council had set 
attractive rates in connection with track and field events and will 
make available the turf practice field and other areas in the vicinity 
available for those field events which are inhibited by the artificial 
turf. They produced a telegram from Mr. Harry Jerome strongly supporting 
the installation of the turfing and the track. The Pacific National 
Exhibition estimates a reduction of $25,000 per annum in field maintenance 
costs after the turfing is installed. 

BOARD OF PARKS AND PUBLIC RECREATION - Superintendent S.S. Lefeaux 

and Mr. Marshall Smith 

Supports installation of artificial turf in Empire Stadium. 

VANCOUVER SCHOOL BOARD - Mr. Armour, Co-ordinator of Physical Education 

and Athletics 

Supports the turfing and track installation. Pointed out the advantages 
to the group he is concerned with - evening games, low rentals, ease of 
conversion to track and field. 

HIGH SCHOOL FOOTBALL COACHES ASSOCIATION - Mr. W.R. Vance, President 

Pointed out the advantages to his group and the advantages to City 
schools. Some playing fields at school's must be closed after use for 
football and thereby depriving the schools the use of their playing 
fields for some months. Estimated that the artificial turfing would 
allow 14 games in one week or the participation of some 830 players. 

Advised the Committee that Dr. H.S. Gillespie (Orthopaedic Surgeon) was 
prepared to submit medical evidence which supported the installation of 
artificial turfing through the reduction of the playing field injuries. 

B.C. FEDERATION OF HIGH SCHOOL ATHLETICS ASSOCIATION - Mr. Don Steen 

Supported the positions taken by the previous speakers who expressed 
concern that there might be a limiting factor in terms of rentals for 
some groups. Strongly supported the multi- sports use of the Stadium. 

MR. LORNE DAVIES, ATHLETIC DIRECTOR, SIMON ERASER UNIVERSITY 

Concerned with the availability of the Stadium for amateur sports 
groups and related an incident where a change in schedule was forced 
by weather and field conditions was experienced. Supported installation 
of turfing and track. 

HASTINGS SCHOOL P.T.A. - Mrs. Shannon 

Supports turfing installation as it would return Callister Park for 
neighbourhood park for playing and school use. Pointed out the incon- 
venience experienced by residents surrounding Callister Park 

B.C. SOCCER FOOTBALL COMMISSION - Mr. W. Miller 

Reviewed his connection with the Sub-Committee of Council re Callister 
Park structure several years ago. Expressed concern over rental rates 
for amateur groups. 

PACIFIC COAST SOCCER LEAGUE - Mr. Burkinshaw 

Expressed concern with the possibility of the Stadium once returfed 
becoming unavailable to sporting groups by virture of its popularity. 
Agreed on the percentage of gate rental rather than overall fee. 


cont ' d 
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BIG 4 CANADIAN FOOTBALL LEAGUE - Mr. Hans Finken, President 

Supported the artificial turfing- of the Stadium and advised of the ad- 
vantages this would be to that League. 


The Committee referred to the presentations submitted and to the letter 
from the Minnesota Mining and Manufacturing of Canada Limited being 
dated February 28, 1970. 

The Committee discussed the matter at length and 
RECOMMENDS 

That the Pacific National Exhibition be instructed to prepare 
and issue a call for tenders for the complete installation of 
artificial turf on the playing field surface and the installation 
of an eight lane all weather track in the Empire Stadium, such 
call for tenders to be based on specifications and other con- 
ditions drawn up in consultation with the appropriate civic 
authorities. 


FURTHER RESOLVED that the Council of the City of Vancouver be 
consulted before any contract is awarded as a result of a 
tender call. 

FURTHER RESOLVED that the presentations given today be received, 


The meeting then adjourned. 


* * * * * 
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STANDING COMMITTEE OF COUNCIL 
ON TRANSPORTATION 

FEBRUARY 19, 1970 


A meeting of the Standing Committee of Council on Transportation 
was held in the No. 1 Committee Room on Thursday, February 19, 1970, 
at approximately 11:50 a.m. The following members were present: 


PRESENT; 


Alderman Wilson, Chairman 

His Worship the Mayor 

Aldermen Bird, Broome, Hardwick, 

Linnell, Phillips and Sweeney 


ABSENT ; 


Alderman Adams (Leave of Absence) 
Alderman Calder 
Alderman Rankin 


CLERK 


D. Scott 


The minutes of the meeting held February 5, 1970, were adopted. 

Due to the lateness of the time, on the suggestion of the Chairman, 
it was agreed that Items 2 and 5 on the agenda, being Executive Jet 
Charter Operation and Transportation Arteries: Burnaby, Richmond, 
Vancouver, be considered today and Items 3 and 4, being General 
Discussion on Transportation and Highway Grade Separation, be deferred 
to the next meeting of the Transportation Committee which is tentatively 
set for Thursday, February 26, 1970, at 2:00 p.m. 

The following recommendations of the Committee are siabmitted to 
Council for consideration: 

RECOMMENDATIONS 

1 . Executive Jet Charter Operation 

The Committee had before it a communication from International Jet 
Air Ltd. wherein it was requested Council support the general principle 
that an executive jet charter operation be allowed to base at the 
Vancouver International Airport. It was further requested that, if 
Council agreed, would it so advise the Air Transport Board in Ottawa. 
The Company advised that their application had been turned down by 
the Air Transport Board on the grounds that there was not sufficient 
proof that this service was required at the Vancouver Airport. After 
due consideration, it was 

RECOMMENDED that a letter be forwarded to the Air Transport Board, i 
Ottawa, asking the reasons for its refusal of the application by 
International Jet Air Ltd. for an executive jet charter operation. 


2. Transportation Arteries: 

Burnaby, Richmond, Vancouver 

Council on February 17, 1970, referred a communication dated 
February 9th from the Chairman of the Planning Committee of Richmond 
to this Committee for report back. This communication referred to 
an Ad Hoc Committee of representatives of Richmond, Burnaby and 
Vancouver, which had been discussing mutual problems in the field of 
transportation, routes , and liaison with the Department of Highways. 
The writer requested that, as there is a need to further study the 
possibility of a traffic corridor linking Highway 499 via the new 
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Clause 2 Continued 

Knight Street river crossing and Highway 401, somewhere in the 
vicinity of Boundary Road, this Ad Hoc Committee be recognized 
and given authority to discuss this and other related matters 
with the Department of Highways Officials. It was, 

RECOMMENDED that we accede to the request of the Chairman of the 
Planning Committee of Richmond, as contained in his letter dated 
February 9, 1970, and that the Special Committee on Arterial Road 
Connections comprised of Aldermen Wilson, Bird and Hardwick, 
appointed in 1969, be reappointed for 1970, it being understood 
staff support will be given by the Engineering Department. 


The meeting adjourned at approximately 12:00 noon. 


******* 
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CITY OF VANCOUVER 
REGULAR CaUNCIL MEETING 


A Regular Meeting of the Council of the City of Vancouver was 
held on Tuesday, March 3, 19 70, in the Council Chamber at approxi- 
mately 9:30 A.M. 

PRESENT ; His Worship the Mayor 

Aldermen Adams, Bird, Broome, 

Calder, Hardwick, Linnell, 
Phillips, Rankin, Sweeney 
and Wilson 

CLERK TO THE COUNCIL ; R. Thompson 


PRAYER The proceedings in the Council Chamber were opened 

with prayer. 

ACKNOWLEDGMENT Present in the Council Chamber were students in 

the Assessment Class of Vancouver Vocational 
Institute under the direction of Mrs. Heather 
Coates . 

•IN CAMERA' MEETING 


The Council agreed to an 'In Camera' meeting later this day in 
regard to a Property matter. 

ADOPTION OF MINUTES 

MOVED by Aid. Sweeney 
SECONDED by Aid. Bird, 

THAT the Minutes of the Regular Council meeting (including 'In 
Camera'), dated February 24, 1970, be adopted. 

- CARRIED 

CONDOLENCES 

MOVED by Aid. Bird, 
SECONDED by Aid. Adams, 

THAT the Council express condolences to the family of the Late 
Senator J.W. de B. Farris. _ CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Linnell, 
SECONDED by Aid. Adams, 

THAT this Council resolve itself into Committee of the Whole, 
His Worship the Mayor in the Chair. 

- CARRIED 


REPORT REFERENCE AND UNFINISHED BUSINESS 

1. Pender Street and 

South 7' of Lot 13, Sub. 10, Block A, 

D.L. 182 (N/S Pender Street, East of 

Vernon Drive) 


On February 17, 1970, the Council deferred Clause 1 of the 
Board of Administration report. Works and Utility Matters, dated 
February 13, 1970, re South 7' of Lot 13, Sub. 10, Block A, D.L. 182, 
for the purpose of obtaining information from the City Engineer in 
the matter of Pender Street and like closings which have taken 
place. This information was given to Council, following which it was 

MOVED by Aid. Phillips, 

THAT this particular clause, dated February 13, 19 70, be adopted. 


CARRIED 


MAR 3 1970 2 

Regular Council, March 3, 19 70 2 

UNFINISHED BUSINESS (Cont'd. ) 

2. Georgia Viaduct Replacement and East Approach 
Routes (Union-Prior Couplet Review) 

On February 24th, when considering matters pertaining to the 
Georgia Viaduct Replacement and East Approach Routes, particularly 
the Union-Prior Couplet Review, the following motions were tabled to 
allow members of Council to consult with technical and social planning 
officials^ such motions being resubmitted now for consideration: 


"MOVED by Aid. Linnell, 

THAT although the technical experts have recommended the 

Union-Prior couplet and that without it congestion will result, 

for sociological reasons the alignment to Clark Drive only be 

approved by alternative plan D-2, using Prior Street as a 

temporary route with the aim of phasing this route out as soon 

as possible." ,^ • „ . , « 

^ -(Carried Unanimously) 

"MOVED by Aid. Sweeney, in Amendment, 

THAT the following be substituted for Alderman Linnell 's 
motion : 


'THAT, as a temporary measure, the Union-Prior alignment 
to Clark Drive only, be endorsed by the City Council until 
such time as a permanent connection to the Freeway can be 
established; 

FURTHER THAT the matter of required local improvements be 
referred to the Board of Administration for report back 
with respect to the possibility of giving relief therefrom 
to the people involved, since this alignment is temporary 

" - (Not Put) ** 

The Board of Administration submitted a report for information 
dated March 2, 1970, in respect of the social impact on the Strath- 
cona neighbourhood of converting Union Street to four lanes of one 
way westbound traffic approaching the Georgia Viaduct Replacement 
from the East. 

Also submitted to Council was a petition signed by approximately 
270 people strongly opposing any developments which could lead to a 
freeway along Union-Adanac and Prior-Venables Streets. The Malkin 
route to the Great Northern Cut is favoured. This petition was 
sponsored by the Grandview/Woodland Area Council. 


After due consideration, the motion of Alderman Linnell, quoted 
above, was put and - CARRIED UNANIMOUSLY * 

The Amendment, therefore, was - NOT PUT ** 

(There was a short recess at this point) 

MOVED by Aid. Rankin, 

THAT a sum up to $380,000, which was the anticipated expenditure 
for the proposed Union-Prior Couplet route, be placed in a fund for 
a feasibility study for the development of the Malkin and Great 
Northern Cut route. 

(Not put) 


Cont'd,. 
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UNFINISHED BUSINESS (Cont'd. ) 

Georgia Viaduct Replacement and East Approach 
Routes (Union-Prior Couplet Review) (Cont'd. ) 

MOVED by Aid. Linnell, in Amendment, 

THAT to implement February 24th and March 3rd resolutions of 
Council re Malkin-Great Northern Cut route, the Council instruct 
the Board of Administration to proceed quickly and report back as 
soon as possible with: 

1. terms of reference for a feasibility study re 
Malkin-Great Northern Cut route; 

2. the possibility of upgrading east-west streets, 
south of Prior. 

- CARRIED 

(The amendment having carried, the motion was not put.) 

MOVED by Aid. Linnell, 

THAT the Board of Administration cancel all pending deals 
in respect of properties not now required in view of the Council's 
action on the approach routes to the new Georgia Viaduct replacement. 

FURTHER THAT in the case of any deals concluded in respect of 
affected properties not now required, the Board be authorized to 
renegotiate, and where the former owners wish to reacquire such 
property, appropriate action be taken accordingly. 

(Tabled) 


MOVED by Aid. Adams, 

THAT the foregoing motion be tabled and the Board of 
Administration be requested to report back to Council next week 
in connection therewith. 

- CARRIED 


3. Rezoning: N/W Corner of 10th Avenue 
and Trafalgar (B. Johnson) 

MOVED by Aid. Bird, 

THAT Clause 8 of Board of Administration report. Building and 
Planning Matters, dated February 20, 1970, regarding Rezoning: N/W 
Corner 10th Avenue and Trafalgar Street, be adopted. 

- CARRIED 

4. It was agreed to defer the following Unfinished Business item 
for consideration later in the proceedings, following the hearing 
of a delegation: 

Rezoning: S/W Corner of 54th Avenue and 
Oak Street (C. Diamond) 

5. Rezoning: W/S of Eraser Street between 
14th and 15th Avenues (Mr. & Mrs. Hazuda ) 

MOVED by Aid. Phillips, 

THAT Clause 7 of Board of Administration report. Building and 

Planning Matters, dated February 20, 19 70, regarding Rezoning: W/S 
of Eraser Street between 14th and 15th Avenues, be adopted. 


- CARRIED 
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ENQUIRIES AND OTHER MATTERS 


Alderman Sweeney - 
Grant re Taxes: 
Khalsa Diwan Society 


Alderman Sweeney - 
Polish Organization 
Senior Citizens Project 


Alderman Wilson - 
5375 Cecil Street: 
Change in Level 


Alderman Broome - 
City Hall Telephone 
Directory 


Alderman Bird - 
55 Powell Street 


referred to an application from the 
Khalsa Diwan Society for a grant equal 
to taxes in respect of property on 
Marine Drive purchased for the site of 
a new temple. 

It was advised this application is 
receiving Board of Administration 
consideration for report to Council. 

It was agreed that when the report is 
made to Council, a delegation from the 
Society will be permitted to appear. 


referred to an enquiry from a Polish 
Organization fo,r information respecting 
purchase of suitable City property on 
which could be constructed a senior 
citizens housing project. 

It was suggested Alderman Sweeney advise 
the Organization to make a formal 
request through the Property Department. 


referred to a change in the level of 
the land at 5375 Cecil Street, due to 
excavation by a' building contractor. 
Flooding has resulted, having an adverse 
effect on the property at 5304 McKinnon 
Street. 

It was' agreed that Kline Brothers, who 
are responsible for development of the 
Cecil Street property, and the owner of 
the property on McKinnon Street, be 
invited to appear before Council in 
connection with the matter. 


referred to the City Hall Telephone 
Directory and requested the Board of 
Administration arrange for a new issue. 


filed a communication from Mrs. K.J. 
Anderson, on behalf of several of the 
ladies of St. James Anglican Church, 
who are providing volunteer services, 
such as the provision of^'laBHi^^at the 
Single Men's Unit at 55 Powell Street. 
Various points are raised in the letter 
in respect of cleanliness, heating, etc. 
and concern is expressed about the 
conditions , and early action to remedy 
same . 

His Worship instructed the letter be 
handed to the City Clerk for regular 
consideration . 


* refreshments 


MAR Z 1970 5 

Regular Council, March 3, 1970 5 

ENQUIRIES AND OTHER MATTERS (Cont'd. ) 

Alderman Phillips - referred to milk deliveries in the City 

Milk Deliveries of Vancouver, particularly in the West 

End, where previous service has been 
reduced. The Alderman felt the Council 
should request the Department of 
Consumer Affairs look into the situation 
in the City, particularly from the point 
of view of monopoly operation. 

The Mayor suggested the Alderman bring 
in a formal motion for Council 
consideration . 


COMMUNICATIONS AND PETITIONS 

1. Appreciation re 
Services of Alderman Adams 

The Council received a communication from the Chairman of the 
Advisory Committee of the Greater Vancouver Regional Hospital District 
expressing appreciation for the services rendered by Alderman Adams 
during his tenure as Chairman of the Hospital District. 

MOVED by Aid. Bird, 

THAT this communication be received and a copy furnishec^ to 
Alderman Adams. 

- CARRIED 

2. Tag Day Request: 

The Don't Make a Wave Committee 

The Council considered cn application for a tag day March 21, 
1970, received from the 'Don't Make a Wave Committee', which group 
is protesting the American Atomic Energy Commission's announced 
intention to test huge megatonnages of H-Bombs on Amchitka Inland 
in the Aleutian Chain. 

MOVED by Aid. Rankin, 

THAT a delegation be heard. 

(Amended) 


MOVED by Aid. Broome, in Amendment 

THAT the following words be added; 


"but be heard only after filing with the Council, a list 
of the names of the members of the 'Don't Make a Wave 
Committee ' . " 


- (Carried) * 


A recorded vote was requested on the amendment, 
therefore is as follows: 


The record 


FOR THE MOTION 

Alderman Adams 
Alderman Broome 
Alderman Sweeney 
Alderman Wilson 
Alderman Bird 
His Worship the Mayor 


AGAINST THE MOTION 

Alderman Hardwick 
Alderman Rankin 
Alderman Linnell 
Alderman Phillips 
Alderman Calder 


The amendment was declared 


CARRIED * 


Cont ' d. 
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Tag Day Request: 

The Don't Make a Wave Committee (Cont'd. ) 

The motion, as amended and reading as follows, was put and 

- CARRIED 


"THAT a delegation be heard, but be heard only after 
filing with the Council, a list of the names of the 
members of the 'Don't Make a Wave Committee'." 


•3 . False Creek Development Concepts 

The Council received a communication dated February 27th 
from the Deputy Director of Planning respecting report on the 
False Creek Development Concepts. 

It is advised considerable public interest has been 
evidenced in the matter and therefore to permit the analysis 
of the material submitted, it is proposed to present the 
department's report to Council on March 17, 19 70, rather than on 
the previously arranged date of February 2 8th. 

MOVED by Aid. Wilson, 

THAT the foregoing information be received. 

- CARRIED 


BOARD OF ADMINISTRATION AND OTHER REPORTS 

A. General Report, February 27, 1970 

Works and Utility Matters 

MOVED by Aid. Adams, 

THAT the report of the Board of Administration (Works and 
Utility matters), dated February 27, 1970, be adopted. 

- CARRIED 

The Council proceeded to consider the Building and Planning 
section of the Board of Administration report, but recessed 
prior to concluding the matter. 


During the foregoing proceedings , in addition to a short 
recess, an 'In Camera' meeting was held. At 12:00 Noon the 
Council again recessed to reconvene at 2:00 p.m. 
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The Council reconvened at approximately 2:00 p.m. in the 
Council Chamber, still in Committee of the Whole, His Worship the 
Mayor in the Chair and the following members of Council present: 

PRESENT : His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 
Hardwick, Linnell, Phillips, 
Rankin, Sweeney and Wilson 


DELEGATIONS AND UNFINISHED BUSINESS 

1. Rezoning: S/W Corner 54th Avenue 
and Oak Street 


Mr. W. Street, Barrister, appeared on behalf of Belldee Holdings 
Ltd. in support of an application to rezone the south west corner of 
54th Avenue and Oak Street (Lots 5 and 6, Block 17A, D.L. 526) from 
an RS-1 One Family Dwelling District to an RT-1 Two Family Dwelling 
District. 

MOVED by Aid. Broome, 

THAT this application be referred to a Public Hearing. 

LOST 

MOVED by Aid. Bird, 

THAT this Clause of the Board of Administration report (Building 
and Planning matters), dated February 20, 1970, recommending the 
application be refused, be approved. 

- CARRIED 


BOARD OF ADMINISTRATION AND OTHER REPORTS (Cont'd.) 


Building and Planning Matters 

(i) It was agreed to defer consideration of the following rezoning 
applications, pending the hearing of delegations as per requests 
received : 

Rezoning: N/E Corner of 10th and Balsam 
(Bing Marr) (Clause 3) 

Rezoning: W/S of Cambie between 65th and 
S.W. Marine Drive (D. Fowler) (Clause 4) 


(ii) Areas of Special Sign Control (Clause 5 ) 

The Board of Administration, through the Corporation Counsel, 
requested its recommendation be changed to read as follows in 
respect of this clause re Areas of Special Sign Control: 

"Your Board RECOMMENDS that the recommendations of the 
Technical Planning Board be received and the Corporation 
Counsel be requested to prepare an amendment to By-law 
No. 3575 along the lines of the attached draft, and that 
such amendment be referred direct to Public Hearing." 

MOVED by Aid. Wilson, 

THAT this clause be adopted. 

- CARRIED 
. . . Cont'd. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (Conf'd. ) 
Building and Planning Matters (Cont'd. ) 
Areas of Special Sign Control (Cont'd. ) 

MOVED by Aid. Linnell, 

THAT in amending the By-law, the following three proposals be 
considered by Council at a Public Hearing to be held: 

(a) A restriction on animated or flashing signs 
previously applied to sites adjoining the 
Trans-Canada Highway. 

(b) The number of free-standing signs on any one 
site shall be limited to one. 

(c) Third party signs be removed at the expiration 
of the contract. 

- CARRIED 


(iii) Home Car Wash and Gasoline Service 
Station: S/E Corner of 41st Avenue 
and Granville (Clause 7) 


In considering this clause, a communication was noted from 
Mr. John W. Gunn requesting deferment until a delegation is heard 
in opposition. 

MOVED by Aid. Calder, 

THAT the delegation be heard, as well as the applicant. 

f 

- CARRIED 


(iv) Balance of Building and Planning Matters 

MOVED by Aid . Adams , 

THAT, in respect of Board of Administration report (Building 
and Planning matters) dated February 27, 19 70, Clauses 1, 2 and 6 
be adopted and Clause 8 be received for information. 

- CARRIED 


Finance Matters 

(i) Request for Civic Luncheon: 
B.C. Gymnastic Association 

The Council noted a communication from the Chairman, Japanese 
Olympic Tour, for the B.C. Gymnastic Association, requesting a 
Civic Luncheon be held Wednesday, March 18, 19 70, in connection with 
this tour. 

MOVED by Aid. Wilson, 

THAT the request be approved and the details left in the hands 
of the Entertainment Committee, with power to act, up to an 
expenditure of $300. 


CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (Cont'd. ) 

B. Personnel Matters, 

Regular, February 20, 19 70 

Salary and Classification Review - 2 Positions 
Clerk Typist I (Centre Unit) , Clerk Typist I 
(West Unit) , Social Service Department 

MOVED by Aid. Bird, 

THAT the report of the Board of Administration (Personnel 
matters. Regular), dated February 20, 1970, be adopted. 

- CARRIED 


C. Personnel Matters, 

Supplementary, February 27, 19 70 

MOVED 'by Aid. Bird, 

THAT the report of the Board of Administration (Personnel 
matters. Supplementary), dated February 27, 1970, be adopted. 

- CARRIED 


D. Property Matters, 
February 27, 19 70 

(i) MOVED by Aid. Wilson, ■ 

THAT the following two clauses be referred back to the 
Board of Administration for further report, having particular 
regard to properties now affected by the action of Council taken 
on February 2 4th and March 3rd in the matter of the Georgia 
Viaduct Replacement and East 'Approach Routes: 

Acquisition - Georgia Viaduct Replacement 

274-278 Union Street and 809 Gore Avenue (Clause 2 ) 

Acquisition - Georgia Viaduct Replacement 
Lots 17 & 18 - N/S 200 Block Prior Street 
Lots 39 & 40 - S/S 200 Block Union Street (Clause 3 ) 

- CARRIED 

(ii) Sale of City-owned Tax Sale Lot: 
1183 Homer Street (Clause 4) 

The Board of Administration submitted a report of the Supervisor 
of Property and Insurance in the matter of sale of City Lot 22, 
Block 95, D.L. 541, at 1183 Homer Street to Silcan Investments Ltd., 
the abutting owners. The Director of Planning recommends the sale, 
subject to the following conditions: 

(a) Consolidation of Lot 22 with Lots 23 and 24, 
Block 95, D.L. 541, into one parcel of land. 

(b) Removal of the old dwelling prior to consolidation. 

The Supervisor of Property and Insurance recommends the offer 
to purchase be approved, subject to the following conditions, if 
the Council approves the sale: 

(i) Sale Price - $14,500.00 on City terms at 9-3/4%. 

(ii) Subject to the existing tenancy on Lot 22. 

(iii) The purchaser, Silcan Investments Ltd., to have 
all necessary consolidation plans prepared a^ 
their expense. 

.... Cont'd. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (Cont'd. ) 

Property Matters (Cont'd. ) 

Sale of City-owned Tax Sale Lot: 
1183 Homer Street (Cont'd.) 

MOVED by Aid. Bird, 

THAT this Lot 2 2 be sold to Si lean Investments Ltd. , subject 
to the foregoing conditions of the Director of Planning and the 
Supervisor of Property and Insurance. 

- CARRIED 

(iii) Balance of Property Matters 

MOVED by Aid. Broome, 

THAT Clauses 1 and 5 to 7 of the report of the Board of 
Administration (Property matters) dated February 27, 1970., be 
adopted. 

- CARRIED 


E. Simulation Study 

of the Urban Structure 

The Board of Administration submitted a report dated February 
23, 1970, on the subject of Simulation Study of the Urban Structure' 
in which a joint report of the Director of Planning, the Director of 
Finance, and the City Engineer is set out. 

MOVED by Aid. Calder, 

THAT this report be deferred to allow the Board of Administration 
to arrange for a Report Reference to Council. 

- CARRIED 

F. New Landlord and Tenant Act Amendments 

MOVED by Aid. Rankin, 

THAT the matter of the New Landlord and Tenant Act 
Amendments be deferred to the next meeting, at which 
time the Corporation Counsel submit a report on the proposed 
amendments and the consequent effect on the City's Vancouver Rental 
Accommodation Grievance Board By-law. 

- CARRIED 


G. Report of Standing Committee on 
Planning and Development, 
February 26, 19 70 

Possible Rezoning of the 
1000 Block Robson Street 

MOVED by Aid. Bird, 

THAT the report of the Standing Committee on Planning and 
Development, dated February 26, 19 70, be adopted. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid . Adams , 

THAT the Committee of the Whole rise and report. 

MOVED by Aid. Adams, " CARRIED 

SECONDED by Aid. Bird, 

THAT the report of the Committee of the Whole be adopted. 


- CARRIED 
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MOTIONS 

1. Allocation of Land for Highway 
Purposes (5290 Bursill Street ) 

MOVED by Aid. Calder, 
SECONDED by Aid. Rankin, 

THAT WHEREAS the registered owners have conveyed to the City 
of Vancouver, for highway purposes, the following lands: 

1. All that portion of Lot 17, Block 11, District Lot 
37, Group 1, New Westminster District, Plan 2542, 
described as follows: 

Commencing at the south easterly corner of said Lot 
17; 

Thence N 83° 25' 21" W 10 feet following in th^ 
southerly limit of said Lot 17; 

Thence N 64° 04' 33" E 16.86 feet, more or less, to 
intersection with the easterly limit of said Lot 17 
at a point 10 feet northerly from the south easterly 
corner of said Lot 17; 

Thence S 31° 34' 28" W 10 feet following in the 
easterly limit of said Lot 17 to the point of , 
commencement. The same as shown outlined red on plan 
prepared by A. Burhoe , B.C.L.S., attested to on November 
19, 1969, and marginally numbered LF 4696 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for highway purposes. 

BE IT THEREFORE RESOLVED that the above described land so 
conveyed be, and the same are hereby accepted and allocated for 
highway purposes, and declared to form and constitute portions 
of highway. 

- CARRIED 

2. Charter Amendment re Registration 
of City Debentures and Appointment 
of Registrar 


MOVED by Aid. Adams, 
SECONDED by Aid. Hardwick, 

THAT WHEREAS the Vancouver Charter does not provide for 
appointment of a Registrar for City Debentures other than the City 
Treasurer or for the issue and sale of fully registered debentures, 

AND WHEREAS it is deemed expedient in marketing Vancouver 
debentures to have the authority to establish a Registrar anywhere 
in Canada or elsewhere and to issue debentures in fully registered 
form, 

THEREFORE BE IT RESOLVED that the Corporation Counsel seek 
the necessary legislation at the current session of the Legislature 
to give the City power to establish a Registrar of Vancouver 
debentures anywhere in Canada or elsewhere and to issue fully 
registered debentures, registered both as to principal and interest 


-\ CARRIED 
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MOTIONS (Cont'd.) 


3. Leave of Absence: 
Alderman Calder 

MOVED by Aid. Broome, 
SECONDED by Aid. Wilson, 

THAT Alderman Calder be granted leave of absence from March 17th 
up to and including March 25, 19 70. 

- CARRIED 


NOTICE OF MOTION 

The following Notices of Motion were submitted and recognized 
by the Chair: 

1. Milk Distribution Business: 
Vancouver 


MOVED by Aid. Phillips, 
SECONDED by Aid. Rankin, 

THAT WHEREAS the milk distributing business in Vancouver is 
becoming concentrated in fewer hands , 

AND WHEREAS this has resulted in the elimination of milk 
delivery in the West End and may result in further reductions in 
service, 

THEREFORE BE IT RESOLVED THAT Council request that the 
Department of Consumer Affairs investigate the milk distributing 
business in Vancouver. 

(Notice) 


2 . Civic Entertainment: Policy 

MOVED by Aid. Linnell, 
SECONDED by Aid. Rankin, 

THAT the terms of reference on civic entertainment be reviewed 
by the General Purposes Committee. 

(Notice) 


NEW BUSINESS 

1. Drug Pamphlet 

Alderman Wilson requested the Council approve the reprint of 
a drug pamphlet put out by the Police Department, and suggested a 
reprint of 50,000 copies. 

MOVED by Aid. Wilson, SECONDED by Aid. Bird, 

THAT a reprint of this pamphlet to the extent of 50,000 copies 
be authorized for distribution through the Police Department. 

- CARRIED 


The Council adjourned at approximately 3:00 p.m. 

***** 

(OVER) 
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The foregoing are Minutes of the Regular Council Meeting 
dated March 3, 19 70, and the reports referred to are those on 
Page(s) .l3i~.^Q 
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FEBRUARY 27TH, 1970 


The following is a report of the Board of Administration: 


WORKS & UTILITY MATTERS 


CITY ENGINEER'S REPORT 
(Dated February 27th, 1970) 


1. Sewer Outfall across C.P.R. Tracks at Hawks Avenue 

"This outfall can be cut off by a short sewer extension on Hawks Avenue 
and Alexander Street and the flow diverted to the Clark Drive system in 
accordance with the plan for Pollution control in this area. 

The estimated cost is $9,000. 

I RECOMMEND that $9,000 be appropriated for this purpose from 

Account Code 0115/6901 'Pollution Control - Provision for Unspecified Projects' 
in the I969 Sewers Capital Budget." 

Your Board RECOMMENDS that the foregoing be approved. 


2 . Cambie Yard Service Garage 

"The move of the Central Garage operation from Union Street to 
Manitoba Yard increased the distance which vehicles in the northern part of the 
City must travel to the repair facility. Strong representations have been 
made by the Police Department and others for some improvement. A study of the 
Police problem was reported to Council in I968. 

Council has allocated funds for improvements to the existing service 
garage in Cambie Yard subject to a detailed study of the needs. Previously 
approved improvements in the existing garage are now complete and a detailed 
study has been completed that proposes expansion of the existing garage 
facilities at Cambie Yard. Again, the objective of this study is to minimize the 
time and mileage required to shuttle City vehicles to and from garage facilities. 
The expanded Cambie facility is proposed, not only for Police vehicles, but also 
all other City vehicles in the north end of the City which are presently 
maintained by the Engineering Department. 

At present Cambie Yard provides fueling, washing and lubrication but 

repairs are limited to those of a minor "hand tool" nature. The study 
established that, by the performance of certain additional minor repairs at 
Cambie Yard, about one-half of the repair trips now required to Manitoba Yard 
by the vehicles in question would be replaced by much shorter trips to Cambie. 
This would result in savings in staff time and vehicle mileage of approximately 
$16,000 per year since the vehicles in question are located up to 6 miles or 
15 minutes travelling time from Manitoba Yard and only I-I/2 miles or 5 minutes 

travelling time from Cambie . 
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In order to perform the specified minor repairs at the Cambie Yard 
Garage, a capital expenditure of $18,000 for equipment and building 
alterations is required. 

Funds are available in the I969 Yard Capital Budget for ' further 
projects' which included improvements to the repair facility at Cambie Yard. 

A detailed technical report covering this study has been presented 
to the Board of Administration. 

I RECOMMEND that building alterations and repair equipment at 
Cambie Yard be authorized; the cost, estimated at $18,000, to be appropriated 
from funds allocated by Council for this purpose in the I969 Capital Budget 
for 'further projects' (Account 0153/1270)." 

Your Board RECOMMENDS that the foregoing be approved. 

3 . Great Northern Railway Co. Crossing of the Columbia-Quebec Connector 

"The Columbia-Quebec Connector is scheduled to be completed and 
paved in 1972. 

The road will cross over the Great Northern Railway tracks north of 
1st Avenue, and, accordingly, the City must seek permission for this crossing 

from the Great Northern Railway Company and the Railway Transport Committee. 

I RECOMMEND that the City Engineer be authorized to obtain approval 
from the Great Nortern Railway Company for the crossing and that Corporation 
Counsel be instructed to make the requisite application to the Railway Transport 
Committee." 

Your Board RECOMMENDS that the foregoing be approved. 
U. North 10 Ft. of Lots 18 and 19. Block 128. D.L. 5U0, U70 Blanca Street 

"The north 10 feet of the above mentioned Lots 18 and 19 was established 
for lane purposes. The subdivision of the property in this block makes it virtually 
impossible to have a through lane within the block. The north 10 feet of 
Lots 18 and 19 is surplus to our highway requirements. 

I RECOMMEND that the north 10 feet of Lots 18 and 19, Block 128, D.L. 540 
be closed, stopped up and conveyed to the abutting owner subject to the following 
conditions : 

(1) The value of the closed lane to be $200.00 in accordance with 
the recommendation of the Supervisor of Property and Insurance. 

(2) The closed lane to be added to and become an integral part of 
Lots 18 and 19." 

Your Board RECOMMENDS that the forego iig be approved. 


cont/d 
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5. North half of Lot 35 and Lots 36 to 38. Block 68, D.L. 5U1 

840 Gamble Street 

"The Canada Safeway Office building is presently to the line of 
Cambie Street at the south end and 0.10' (approximately I-I/4.") clear at the 
north end. The Company wishes to reface the building, which will then encroach 
approximately l/2 inch onto the City street. Prior to having the work done, 
they wish to have the proposed encroachment validated. 

I RECOMMEND that on the refacing of the building, the encroachment 

of the new facing of approximately l/2 inch be validated in accordance with the 
Encroachment By-law." 

Your Board RECOMMENDS that the foregoing be approved. 

RECOMMENDAT IONS 

6. Flat Rates for Property Owners' Share of 
Completed Local Improvement Projects 

The City Engineer reports as follows: 

"Clause 513 of the Local Improvement Procedure By-law provides 
that, by resolution. Council may establish a flat rate per 
foot frontage with respect to any two or more projects of a 
like nature, based on the average cost per foot frontage of such 
projects as estimated by Council. 

The flat rates shown in Schedule 'A' attached are derived from 
the contract costs and the costs of work done by City forces, 
together with an allowance for interest over the period of 
construction and other general charges. These rates for the 
property owners' share of the projects, which were completed 
during 1969, have been developed in accordance with the pro- 
visions of the Vancouver Charter and the Local Improvement 
Procedure By-law. 

RECOMMENDED that the table of flat rates shown in Schedule 'A' 
attached be approved." 

Your Board 

RECOMMENDS the foregoing recommendation of the City Engineer 
be adopted. 

7. Special Relief on Local Improvement Assessments for 
"CD-I" Zoned Property Used for Residential Purposes 

The City Engineer reports as follows: 

"The installation of street lighting as a local improvement 
on S.E. Marine Drive from Duff Street to Hartley Street is 
being completed this year. The portion from Duff Street to 
Elliott Street was approved at a Court of Revision September 12th, 
1966 (item 46 - Schedule 354) . The work, however, was delayed 
because of a difficulty in obtaining property for the alignment 
of the roadway. 

The second portion from Elliott Street to Hartley Street was 
advanced to a Court of Revision on October 3rd, 1968. Much of 
the property abutting the south side of Marine Drive on both of 
these projects is zoned for Comprehensive Development and was 
assessed at the 'business' rate for the street lighting local 
improvements . 
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On March 18th, 1969, City Council adopted the following 
recommendation of the Board of Administration, respecting 
relief to be given to owners of property zoned for Com- 
prehensive Development which were being used for residential 
purposes in the portion of Marine Drive between Elliott 
Street and Hartley Street, that: 

' (a) Properties zoned Comprehensive Development (CD-I) be 
charged as if residential until either an industrial 
development is approved or they are acquired by the City. 

(b) Formal resolutions be presented each year to give this 
relief under Section 67 of the Local Improvement Pro- 
cedure By-law to those lots still so entitled. ' 

There are seven properties in the project for lighting Marine 
Drive from Duff Street to Elliott Street which are zoned for 
Comprehensive Development but are being used for residential 
purposes. The estimated cost to the City for this relief will 
amount to approximately $120 per year, decreasing as individual 
developments are approved or as properties are acquired by the 
City. The local improvement will run for ten years. 

Under the Local Improvement Procedure By-law, Council may 
reduce, for any one or more years, a local improvement charge 
against any parcel which it deems to be especially inequitably 
or unjustly affected. 

The City Engineer RECOMMENDS, with reference to the local 
improvement project for street lighting on both sides of S.E. 
Marine Drive from Duff Street to Elliott Street (item 46 - 
Schedule 354) , that: 

(a) Properties zoned Comprehensive Development (CD-I) be 
charged as if residential until either an industrial 
development is approved or they are acquired by the City. 

(b) Formal resolutions be presented each year to give this 
relief under Section 67 of the Local Improvement Pro- 
cedure By-law to those lots still so entitled." 

Your Board 

RECOMMENDS that the foregoing report of the City Engineer 
be adopted. 


* * * * * 
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BUILDING AND PLANNING MATTERS 

RECOMMENDATIONS : 

1. Redevelopment Project No. 2: Area A-5 
Deletion of Properties (Revision No. 8) 

The Director of Planning reports as follows: 

"The agreement of January 20, 1965 between Central Mortgage and 
Housing Corporation and the City provides under Clause B(l) (a) 
for amendment or supplementing of the scheme by the City with 
the concurrence of Central Mortgage and Housing Corporation 
and the Province of British Columbia. 

A number of parcels of land, which are included in the schedule 
of property for acquisition and clearance in the project as 
originally approved, have, in some instances, been cleared by 
private initiative for various uses in connection with the 
industrial operations of the owners. It is, therefore, no 
longer necessary for these lands to be acquired and cleared by 
the City in partnership with the senior governments. The lands 
as listed below are therefore recommended for deletion from the 
schedule of property to be acquired and cleared, for the reasons 
stated : 

(a) Lots 31 and 32, and Lots 35, 36 and 37, Block 44, D.L. 181 
(50' X 122', and 75' x 122') (north side of Powell St. be- 
tween Heatley and; Hawks Avenues) 

Lots 31 and 32, which are vacant, are owned by Patterson 
Boiler Works Ltd., whose main operation is located across 
the lane to the north. Lots 35, 36 and 37 are also owned 
by Patterson Boiler Works. Lot 37 was formerly occupied 
by a tenement building which has been demolished by the 
owners. Lots 33 and 34, between the above-mentioned two 
groups of lots, and Lot 30 to the east, were occupied by 
sub-standard buildings and acquired and cleared by the City 
in partnership with the senior governments and sold to 
Patterson Boiler Works. 

(b) Lot 29, Block 51, D.L. 181 (25' x 122') 

(north side of Cordova St. between Heatley and Hawks Avenues) 

Lot 29, owned by Mr. M. Horie and improved with a single- 
storey industrial building, was included in the schedule of 
properties for acquisition and clearance because its presence 
in mid-block would have precluded the assembly of a site 
having 450' of frontage. 

The Urban Renewal Co-ordinating Committee, on September 4, 
1968, considered a request from the owner that Lot 29 be 
deleted. The Committee resolved: 

'THAT Lot 29, Block 51, be not recommended for deletion 
at this time, but acquisition of this lot be deferred 
and if the owner of Lot 29 is the successful bidder for 
adjoining Lot 28, Lot 29 be recommended for deletion 
subject to its consolidation with Lot 28." 

Lot 28, together with a number of other lots in Block 51, was 
advertised for sale on November 5, 1968, subject to a number 
of conditions, including the requirement that the lands be 
consolidated into sites of not less than 50' in frontage 
wherever feasible. 

Mr. Horie purchased Lot 28 and has erected thereon an addition 
to the industrial building on Lot 29. Due to separate 
financing arrangements it has not been feasible to consolidate 
these two lots into one parcel of 50' frontage. 

cont/d. 
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(c) Lots 30, 31 and 32, Block 51, D.L. 181 (75' x 122') 

(north side of Cordova St. between Heat ley and Hawks Avenues) 

Lots 30, 31 and 32 are owned by Wells Cartage Ltd. Lots 
30 and 31 were formerly occupied by sub-standard buildings, 
which have been demolished by the owners. Lots 33, 34, 35, 
36, 37 and 38 were occupied by sub-standard buildings and 
acquired and cleared by the City in partnership with the 
senior governments and sold to Wells Cartage. 

(d) Lots 1 and 2, Block 9 of A and K, D.L. 182 (57* x 104.5') 
(south east corner of Cordova St. and Glen Drive) 


Lots 1 and 2, which are used for parking, are owned by 
Messrs. Oliver and Kliewer, and used in connection with a 
seat cover business on Lots 33 and 34 across the lane to 
the south. 

The approved plans for this area include the reduction of 
Cordova Street between Glen and Vernon Drives from a 66' 
street to a 25' lane to eliminate double-fronting lots 
and create additional industrial land for development. 
This change deprives Lots 1 and 2 of their frontage on 
Cordova Street. The owners have agreed to a re-arrangement 
on resubdivision which provides them with a parcel having 
68.5' of frontage on Glen Drive and a depth of 95'. 

(e) Lot 9, Block 60, D.L. 181 (25' x 122') 

(south side of Cordova St. between Hawks and Campbell Avenues) 

Lot 5 was occupied by a sub-standard building owned by 
Wallace Investments Ltd. The main operation, Wallace Neon, 
is located across the lane to the south. Lot 9 is also 
owned by Wallace Investments and was vacant at the com- 
mencement of the redevelopment project. 

A request by Wallace Investments for the exchange of their 
Lot 5 for Lot 8, and to purchase Lot 10, the latter two 
having been acquired and cleared by the partnership, to 
consolidate their holdings on Cordova Street, was considered 
by the Urban Renewal Co-ordinating Committee on November 14, 
1968. 

The exchange of lots was approved by the Co-ordinating 
Committee and subsequently by Council, and Wallace In- 
vestments' offer to purchase Lot 10 was approved by the 
partnership. The Company has subsequently developed Lots 8, 
9 and 10 with a building and blacktopped area for vehicle 
storage, and has demolished the building on Lot 5. 

The Urban Renewal Co-ordinating Committee on February 11, 1970 
endorsed these recommended deletions. 

It is recommended, therefore, that Redevelopment Project No. 2 be 
modified, as provided for under Clause B(l) (a) of the Agreement 
of January 20, 1965 between Central Mortgage and Housing Corp- 
oration and the City, by the amendments as listed above, and the 
Provincial Government and Central Mortgage and Housing Corporation 
be requested to approve this modification." 

Your Board RECOMMENDS that the recommendations of the Director of Plan-- 
ning be approved. 
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2 . Regional Plan Amendment Procedure 

The Director of Planning reports as follows: 

"On January 9th, 1970, City Council requested a further report 
from the Director of Planning and the Corporation Counsel to 
explain the exact meaning of amendments to the Regional Plan. 
The question was raised as a result of a Board of Administration 
report dealing with the Amendment Procedure to the Regional Plan 
proposed by the Greater Vancouver Regional District. The report 
recommended that: 

' (a) The procedure being followed by the Regional Board 

be given an adequate test period of one year and 

should it prove unsatisfactory that action to change 
be recommended at that time. 

(b) The Director of Planning be instructed to initiate 

subsequent necessary amendments to the Regional Plan 

for presentation to the Regional Board through City 
Council . ' 

Legal Position 

The Corporation Counsel has now stated that in his opinion 
Section 797 of the Municipal Act was intended to prohibit the 
enactment by a municipality of any Zoning By-law and amendments 
thereto, which would impair the ultimate realization of the 
objectives of the Regional Plan or any part thereof. Although 
the meaning of this section has not been considered by the Court, 
the municipalities in the Regional District have been following 
the intent of this section. Further, in his opinion, where the 
Regional Plan is not consistent with proposed plans of the City, 
the City should apply to have the Plan amended . In this context, 
the previous report called attention to two areas of the City 
where there may be possible zoning changes that will not be 
consistent with the intent of the Regional Plan. 

Zoning Position 

The attached map sets out the zoning districts of the Regional 
Plan within the City of Vancouver. The attached text from the 
Regional Plan indicates the regulations which govern land use 
within these districts. 

At the present, the following inconsistencies exist between 
development that has taken place in the City and the Zoning in 
the Regional Plan:- 

(a) Project 200, the first stage of which is rezoned CD-I, 
has residential and commercial uses in the air space 
over the railroad and is on land designated solely for 
industrial use in the Regional Plan. 

(b) A proposal by Erickson-Massey for development on the 
westerly end of False Creek indicates commercial, resi- 
dential and industrial development in an area designated 
only for industrial development in the Regional Plan. 

(c) Land in Jericho area has been rezoned to accommodate 
apartment development on an area which is shown as 
'Reserve' land on the Regional District map. 

Future inconsistencies are now apparent such as - 

(a) The City is actively engaged in considering alternative 
uses for the development of False Creek, many of which 
will not fit the industrial classification. 


cont/d 
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C lause 2 cont/d 

(b) The Blenheim Flats area along the North Arm of the 

Fraser River is already zoned and developed to a 

greater density than is permitted under the 'rural' 
designation in the Regional Plan. 

Proposals for Change 

As most of the land within the City boundaries is now developed, 
to U55es permitted under the 'Urban 1' classification, the 
special classifications originally shown under the Regional Plan 
are not necessarily applicable. It would seem logical at this 
time to change the classification of the whole area of the City 
of Vancouver to an 'Urban 1' category which permits all uses 
anticipated in the City. 

Recommendations 

It is recommended - 

(a) That the Director of Planning be directed to prepare 

an application for changes to the Regional Plan generally 
in accordance with this report for approval by City Council 
and submission to the Regional Board. 

(b) That the procedure for amending the Regional Plan 
adopted by the Regional Board and described in the 
report dated December 30th, 1969, be given an adequate 
test period of one year and should it prove unsatisfactory 
that action to change be recommended at that time." 

Your Board RECOMMENDS that the recommendations of the Director of 
Planning be adopted. 

(Notations of Plan from Official Regional Plan, are 
circulated for the information of Council.) 


3. Rezoning: N/E Corner of 10th & Balsam 
(Bing Marr) 

The Director of Planning reports as follows :- 

"An Application has been received from B. Marr, Architect, 779 
West Broadway, requesting an amendment to the Zoning and Develop- 
ment By-law whereby Lots 13-20, Block 342, D.L. 526 located at 
the N/E Corner of 1 0th Avenue and Balsam would be rezoned from 
an KT-2 Two Family Dwelling District to an RM-3 Multiple Dwelling 
Di strict . 

The applicant states the purpose of his application is 'erecting 
apartment dwellings as indicated on enclosed plans'. 

The subject lots have a 50' frontage and a depth of 125' giving a 
total of 400' frontage on 1 0th Avenue and leaving two 50' lots at 
the east end of the block. 

Submitted with the application are sketch plans prepared by B. Marr, 
and Associates, indicating eight of the ten lots fronting on 10th 
Avenue between Balsam and Vine being developed with a three storey 
structure (termed houses) on each side of a l3-storey apartment i 
building with two levels of parking, most of which are underground, 
indicating parking for ''.77 automobiles. The applicant states 
the development contains 142 dwelling units consisting of studio 
units, one and two bedroom units. 


Cont/d . 
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A further coinrnuni cation was submitted to the Planning Department 
not dated and not signed, and was received on January 20, 1970 
which states in part : 

'This project will act as a buffer between the residential 
areas and the light industrial areas. As mentioned, we 
have half of one entire block. While isolated projects 
offer little scope for design, the property has sufficient 
area to allow greater freedom in design to include all 
the amenities pertinent to good apartment planning. 

Our scheme will include one high-rise building consisting 
of 100 units and two wings of low three-storey frame 
structures extending on either side of the high-rise 
tower. These low buildings will include 42 apartment 
units. The entire site coverage is only 30%. Con- 
sequently, there will be 70% of open space left for green 
areas, landscaping and play areas. 

We are asking for approval of this rezoning for the 
following reasons: 

(a) It is a logical rounding out of the 1^-3 zoning. 

(b) Our scheme will act as a buffer between the 
light industrial zoning and the residential 
zoning . 

(c) We have sufficient area for a good comprehensive 
development . 

(d) We have total underground parking. 

(e) There is a great need and demand for apartment 
accommodation in the Kitsilano district.' 

In 1966 and 1967 two separate applications were considered, both 
filed by Mr. V. J. Petricia, to rezone the entire half block 
(Lots 11-20) to RM-3 Multiple Dwelling District. These appli- 
cations were denied by City Council without a Public Hearing afte.: 
hearing the applicant and the reports from the Technical Planning 
Board and Town Planning Commission. 

The Technical Planning Board's and Town Planning Commission's 
reasons for recommending refusal were: 

(i) The Kitsilano area contains 160 acres of RM-3 
Multiple zoned property which is bounded generally 
by Vine and Larch Streets on the west, the lane 
north of Broadway on the south, Cornwall Street 

on the north and Burrard Street on the east, and 
as of September, 1965, 115 acres (approximately) 
have not been developed with specifically designed 
apartment buildings but generally contain older 
homes . 

(ii) Rezoning of this half block to an RM-3 Multiple 
Dwelling District would be counter to the Apartment 
Zoning Report. 

Furthermore, as of February, 1967, only 32% of the multiple zoned 
area in the Kitsilano District had been developed with specifically 
designed apartments. As of 1969 only 52% of this area had been 
developed with specifically designed apartments. 

The Technical Planning Board on January 23, 1970 recommended that 
the application be not approved for the following reasons: 
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A. There is ample RM-3 Multiple zoned property in the Kitsilano District 
yet to be developed with specifically designed apartments. 

B. Across 10th Avenue is Connaught Park with off-street parking restricted 
to one side of 10th Avenue only and such dense development could 
adversely affect traffic movement in the area of a heavily used park 
and play field. 

The Technical Planning Board wish it noted, however, that they would recommend 
favourably to Council if an application was made to develop the entire half block 
(Lots 11-20 inclusive) with garden apartments or town houses not exceeding two 
storeys in height, in accordance with Section 3 of the RT-2 District Schedule 
and subject to suitable design and adequate provision for off-street parking, 
and suitable treatment of the open portion of the site. 

The Town Planning Commission on February 13, 1970 endorsed the recommendation 
of the Technical Planning Board." 

Your Board RECOMMENDS that the application be refusfed in accordance with the recommendat 
of the Technical Planning Board and the Town Planning Commission. 

DELEGATION REQUEST - Bing Marr. 


^■. Rezoning: W/S of Cambie between 65th and S.W. Marine Drive 
(D. Fowler) 

The Director of Planning reports as follows :- 

"An application has been received from Mr. D. Fowler of 8480 Granville Street 
on behalf of N. Gentile, I3I2 S.W. Marine Drive, requesting an amendment to the 
Zoning and Development By-law whereby Lot 19 of Block X of D.L. Jll located on 
the West Side of Cambie between 65th Avenue and S.W. Marine Drive would be re- 
zoned from an RS-1 One Family Dwelling District to a C-1 Commercial District. 

The applicant states the purpose of his application is ' constructing a 
specialty cafe and cabaret to be known as "Nino's Cafe Labotte" , presently 
operating at I3I2 S.W. Marine Drive and being expropriated for bridge building 
purposes after being in operation on the same site for the past 29 years.' 

The sketch plans submitted with the application indicate a building 90' x 100' 
located 24' from Cambie Street with a 10' rear yard measured from the centre 
line of the existing lane and 5I surface off-street parking spaces. The 
applicant states in part by letter dated October 14, 1969= 

'That the property be rezoned to permit the purchaser to relocate 
his business known as "Nino's Cafe Labotte" presently operating at 
1312 S.W. Marine Drive, Vancouver 14, B.C. specializing in Italian 
Foods, and from which location he is being expropriated after 
operating in this location since 1940. 

This office strongly recommends that this application be given 
careful consideration by City Council at the earliest possible 
date, bearing in mind that the purchaser has been in business at 
his present location for 29 years, and is most interested in re- 
locating as near as possible to his present well known place of 
business . ' 

The site has a frontage of approximately 235' and a depth of 120' and was 
previously subdivided into 6 lots. Prior to releasing the City lands for 
sale, the zoning of the property was examined and the lands were subsequently 
sold to a Church on March 24, 1964 and a development permit was issued. 
The Church did not proceed with its development and on November 5. 1968 
sold the lands back to the City. 
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Immediately to the south is a small C-1 zone which is currently occupied by 
two gasoline service stations. To the west across the City lane the lands 
were subdivided and developed with good single family dwellings, as are the 
lands to the north and east except oh the east side of Cambie south of 64th 
Avenue which is zoned RT-1 and is developed with one storey two family dwellings. 
The lands on the north-east corner of Cambie and Marine are zoned C-1 Commercial 
and have been developed for some years with stores on the main floor and 
dwelling units above. 

The Technical Planning Board on January 23, 1970, recommended that the ap{3li- 
cation be not approved as additional C-1 zoning is not required in the area and 
the use proposed is not one permitted in a C-1 area nor would such a use be 
compatible with the adjacent single family area. 

It is further recommended that the Director of Planning be instructed to make 
application to rezone the subject land to CD-I Comprehensive Development District, 
the use of which to be restricted to town houses or garden apartments. The 
Technical Planning Board to first approve the detailed scheme of development 
with the buildings not to exceed a height of two storeys and cellar, the majorit^r 
of parking to be underground and the floor space ratio not to exceed O.5O. 
Further, the three readings of the amending by-law not to be given by Council 
until such time as the property has been acquired by a developer and the detailed 
scheme of development approved. Should the above conditions or such other 
conditions as set by City Council following a Public Hearing not be complied 
with by the owners in order to permit the three readings of the amending By-law 
to be implemented within 180 days from this date (Public Ifearing date) this 
approval shall expire. 

The Town Planning Commission on February I3, 1970 endorsed the recommendation 
of the Technical Planning Board." 

'"our Board RECOMMENDS that the application be refused in accordance with the recommendatior 
1)1 the Technical Planning Board and Town Planning Commission. 

jlND further that the Director of Planning be instructed to make application to rezone 
',he subject land to a CD-I Comprehensive Development District in accordance with the 
i'ecommendations of the Technical Planning Board and Town Planning Commission. 

DELEGATION REQUEST - Mr. D. Fowler 


'j. Areas of Special Sign Control 

/ report dated January 28, 1970 respecting proposed Amendment to Zoning and Development 
liy-law No. 5 to extend the areas of special sign control by the addition of Schedules 
' G-1" to "G-7" inclusive has been submitted by the Technical Planning Board and states 
:n part: 

"On September 7, I967 , City Council resolved (in part) as follows: 

' (a) That the Director of Planning be instructed to report 
immediately on an amendment to the Zoning and Develop- 
ment By-law (Schedule "G") to extend the areas of Special 
Sign Control to include the bridge approaches to the 
following bridges: 

i) Granville Street Bridge 

ii) Burrard Street Bridge 

iii) Connaught Bridge 

iv) Georgia Viaduct 

v) Oak Street Bridge 

vi) Eraser Street Bridge 

vii) A new airport access bridge 

viii) Any freeway route through the City. ' 


Cont/d. 
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A Technical Planning Board report dated July 12, 1968, and a proposed By-law 
amendment were submitted to Public Hearing on December 5, I968. This 
matter was deferred at the request of the Illuminated Sign Manufacturers' 
Association (l.S.M.A.) representing the Sign Industry, to enable the Association 
to properly make a submission. 

City officials met with representatives of the Association and the proposed 
amendment was discussed in detail. The amendment was resubmitted to Public 
Hearing on March 27, 1969f at which time the Association appeared as a 
delegation, and submitted a brief. 

City Council referred the application back to the Technical Planning Board 
for further discussions with the Sign Industry for further report to Council. 
A series of meetings followed and the Illuminated Sign Manufacturers Association 
and the Technical Planning Board agreed to the attached revised amendment 
being put forward for Co-ancil's consideration. 

The amendment as now proposed, if enacted, would prohibit further roof signs 
and billboards of the '3rd Party' or 'national' advertising type in the Areas 
of Special Sign Control. Future signs in these areas would be restricted 
to '1st Party' signs, i.e. signs relating only to the business carried on 
upon the site on which the sign is displayed, and not to a business located 
or product made or sold elsewhere." 

Copies of the report and draft By-law amendment, and the accompanying maps are cir- 
culated for information of City Council. 

The Technical Planning Board recommends that: 

"The Director of Planning be authorized to make application to amend 
Zoning and Development By-law No. 3575 and the Corporation Counsel be 
requested to prepare an amendment to By-law No. 3575 along the lines 
of the attached draft, and that such amendment be referred direct to 
Public Hearing after report from the Town Planning Commission." 

On February I3f 1970, the Town Planning Commission endorsed the recommendations of 1 — 
the Technical Planning Board. i 

Your Board RECOMMENDS that the recommendations of the Technical Planning Board be 
received and the Corporation Coxinsel be requested to prepare an amendment to By-lav 
No. 3575 along the lines of the attached draft, and that such amendment be referrec 
direct to Public Hearing. — 


6 . Slide Projector - Planning Department 

The Director of Planning reports as follows :- 

"Provision has been made in the 1970 Departmental Estimates to replace an 
Airequipt projector. The machine is now inoperative and the Purchasing 
Agent recommends replacement at an estimated net cost of $151.00. 

The use of our projector is especially heavy at this time because of 
presentations being made on the False Creek Plan; the Five -Year programme 
of expenditures, and the Downtown Plan. An immediate replacement is 
essential. 

Recommended: 

That authority be granted in advance of approval of the 1970 budget to 
replace the Airequipt projector at a cost of $151.00 as recommended by the 
Purchasing Agent." 

Your Board RECOMMENDS that the request of the Director of Planning be approved. 
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7. Home Car Wash and Gasoline Service Station 
South-east Comer klst Avenue & Granville 

The Director of Planning reports as follows :- 

"On December 22, 1969, a memorandum was received from the City Clerk requesting 

a report on the submission from Mr. James J. Pope, President of the Granville 

and klst Home Service Limited, who was in turn requesting that the hours of 

operation for the car wash be amended from previously restricted 10:00 a.m. 

to 6:00 p.m. to 8:00 a.m. to 6:00 p.m. Also attached to the correspondence are 

90 signatures, a number of which are located outside of Vancouver and none 

of which appear to be the occupants of the one family dwellings located immediately 

to the east, north and south. 

Heading the petition is the following: 

'We the undersigned, being customers of Granville Supersonic Car- 
wash, find the current hours of 10:00 a.m. to 6:00 p.m. inconvenient. 
We hereby request the carwash facility open earlier and remain open 
later, ' 

At a Public Hearing on June 8, 1964, when Council considered the rezoning of 
these lands from an RS-1 One Family Dwelling District and C-1 Commercial District 
to a CD-I Comprehensive Development District to permit the establishment of a 
carwash, which was to be added to the existing gasoline service station. Council 
resolved that a condition of the Development Permit be: 'the hours of operation 
of the automatic car wash to be from 10:00 a.m. to 6:00 p.m.' 

When this Development Permit was approved by the Technical Planning Board and 
issued by the Director of Planning, these hours of operation of the car wash 
from 10:00 a.m. to 6:00 p.m. were noted on the said permit. 

It should be noted that the Planning Department had received numerous complaints 
from the homeowners located across the lane to the east of the subject property 
and fronting onto Cartier Street, and in collaboration with Home Oil officials 
and Mr. Pope, Development Permit #49288 was issued on November 5» 1969, to con- 
struct a 10' wall along the easterly property line which is adjacent to the 
North-South oity lane, such wall being 88' in length commencing at the southerly 
property line. This Development Permit was issued to assist in controlling 
the noise and over-spray. Since the said wall was constructed, the Department 
has not been aware of any further complaints. flowever, some adjacent property 
owners ' were quite concerned about the operation of the carwash on Sundays as 
late as 6:00 p.m. 

It is therefore recommended that the restriction on hours imposed by Council at 
the Public Hearing on June 8, 1964, being 10:00 a.m. to 6:00 p.m. each day, be 
altered to permit the car wash operation from 8:00 a.m. to 6:00 p.m., Mondav 
, through Saturday, and on Sundays from 10:00 a.m. to 4:00 p.m. which could be of 
assistance to the adjacent homeowners ; this arrangement to be for a period of 
1 year expiring March "}!, 1971, subject to review. 

Mr. Gray, Zoning Planner, has discussed the proposed new hours of operation with 
Mr. Pope, and he agrees to the shortened hours on Sunday, with the understanding 
that the Monday through Saturday hours would be 8:00 a.m. to 6:00 p.m." 

Your Board RECCMMENDS that the recommendation of the Director of Planning be endorsed. 


(Letter from Mr. Pope dated December 18, 1969 is circulated for the information 
of Council. The petition is on file in the City Cle-rk ' s Of f ice ) 
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INFORMATION : 

8, Release of City-owned Lands 

Areas formerly designated for Urban Renewal 

The Director of Planning reports as follows:- 

"Council on January 7. 1970 resolved: 

'That Urban Renewal Co-ordinating Committee be asked to review 
vacant sites cleared as a result of urban renewal, or owned by the 
City with a view to such sites being made available in some way to 
owners displaced by previous urban renewal schemes.' 

It will be recalled that Council on September 30, 1969 adopted a recommendation 
of the Board of Administration re. Building and Planning Matters of September 
26, 1969 that City-owned lands within the Strathcona urban renewal area be 
retained until a revised scheme of the area is determined in consultation with 
the other levels of government. On January 7f 1970 Council endorsed, subject 
to certain conditions, a general program and procedure agreed by the 'Working 
Committee' , composed of representatives of the Strathcona Property Owners and 
Tenants Association and officials from Central Mortgage and Housing Corporation, 
the Province and the City, to carry out this work. Subsequently senior 
government endorsement was received, and it is hoped that this phase of the 
work can be completed within a fairly short time. 


The Urban Renewal Co-ordinating Committee on February 1, 1970 discussed the 
January 7 Council resolution. The Committee was informed that in the area 
designated by the 'Working Committee? for the proposed new scheme there were 
65 lots owned by the City, ^^ having been acquired through a tax sale and 21 
by advance purchase in anticipation that their costs would be later shared by 
the senior governments on implementation of an urban renewal scheme.. All of 
the Ml 'tax sale' lots are vacant and I3 of the lots acquired by advance purchase 
are vacant. 


The Committee resolved that: 


'Until the rehabilitation studies under consideration by the Strathcona 
"Working Committee" had evolved further, it would be unwise to dispose 
of the City's holdings in this area. However, this decision should 
be reviewed periodically as the said work progressed.'" 

Your Board submits the report of the Director of Planning for the INFORMATION of 
Council. 


FOR ADOPTION SEE PAGE(S). 
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FINANCE MATTERS 

CONSIDERATION 

1, Request for Civic Luncheon - 
B. C. Gymnastic Association 

The Chairman of the Japanese Olympic Tour for the B. C. 
Gymnastic Association, in a communication dated February 20, 1970, 
requested that the City of Vancouver tender a Civic Luncheon on 
Wednesday, March l8th. In discussing the request with the Chairman, 
he advised that, including the gymnasts, coaches and manager (13 ■ 
persons), the party will consist of approximately 25 - 30 people, 
the balance being representatives of the B. C. Gymnastic Association. 

He further advised the Japanese Olympic Team is touring 
Canada in only three centres; namely, Toronto, Edmonton and Vancouver, 
and these gymnasts will be performing to the public at the University 
of British Columbia Memorial Gymnasium on Friday, March 20th, 

Should Council not see fit to grant this Luncheon (estimated 
cost $300), then the Chairman requests permission to appear before 
Council as a de 1 ega t i on . 

Your Board notes that Council has dealt with similar 
requests in the past as follows: 

Feb, 1968 - North American Gymnastic Championships - $500 Approved, 
Civic Luncheon. 

July 1969 - B,C. Women's Field Hockey Association - Referred to 

Civic Luncheon - Jamaican National Team Entertainment 

Committee with 
p owe r to act, 

July 1969 - Manchester Schoolboys Soccer Team - Approved and 

Luncheon, referred to 

Enter ta i nment 
C omm ittee with 
power to act. 

Your Board submits the foregoing for the consideration of 

Counc i 1 , 

(Copies of the letter from the B,C, Gymnastic Association 
dated February 20, 1970, are circulated for the information 
of Counc i 1 , ) 


FOR ADCPTiO:^ SE PAGEiS) ^ 
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PERSONNEL MATTERS 
REGULAR REPORT FEBRUARY 20, 1970 


RECOMMENDATION 

1. Salary and Classification Review - 2 Positions 
Clerk Typist I (Centre Unit), Clerk Typist I 
(West Unit), Social Service Department 

The Director of Personnel Services reports as follows: 

"At the request of the Social Service Administrator, I 
have reviewed the duties and responsibilities of the above 
captioned positions in the Center Unit and West Unit 
respectively of the Social Service Department. 

In January, 1969, Miss pentley who had been hired as a 
temporary Clerk Typist I pursuant to Council authority 
of December 3, 1968, was moved into Centre Unit and as- 
sumed certain clerical duties previously done by Clerk 
Typist II's in the typing pool, certain clerical duties 
arising out of changes being made by the Administrative 
Analyst and certain clerical functions taken away from 
Social Workers. In March, 1969, Miss Bentley's position 
was made permanent and subsequently a Clerk Typist I 
Temporary was moved into Centre Unit together with all 
active Centre Unit files. In August, 1969, another Clerk 
Typist I Temporary was placed in Centre Unit to back up 
increasing work of the first two. Miss Bentley is ex- 
pected to co-ordinate and supervise the clerical work 
in the section. 

The position of Clerk Typist I (West Unit) currently 
occupied by Miss Muir has undergone a similar transfor- 
mation to that of the above case except that Miss Muir 
has occupied the position only since November 1, 1969. 
In light of these changes, I recommend that Miss Bentley 
be reclassified to Clerk Typist II retroactive to August 1, 

1969 and that Miss Muir be reclassified to a Clerk Typist 
II, retroactive to November 1, 1969. In addition, each 
position will be granted an additional pay grade for 
supervisory responsibilities which are not covered under 
the existing Class Specification for Clerk Typist II. 
(The matter of an additional pay grade for Clerk Typist II 
with supervisory responsibilities was previously treated 
in a report adopted by Council November 12, 1968). I 
further recommend that these upward reclassifications be 
temporary and continue only until approximately March 31, 

1970 at which time the overall organization review by the 
Administrative Analyst should be complete and the two 

Cont • d 
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positions will be reviewed again. 

The cost of this proposal for 1969 (5 and 2 months re- 
spectively) and including fringe benefits will be $330 
(1969 2nd half). The cost of this proposal for 1970 
(3 months) will be $275 (l969 2nd half).* These sums will 
be provided by an adjustment of the 1970 Departmental 
Salary appropriation during budget review. 

This report has been discussed with the Administrative 
Analyst, the Administrator - Social Service, and the 
Business Manager, Vancouver City Hall Employees' As- 
sociation all of whom are in agreement with this, pro- 
posal." 

*Fifty, per cent of the cost of this proposal is recoverable from 
the Canada Assistance Plan. 


SUMMARY 


Incumbent 


Present 

Classi f ication 


Proposed 
Classification 


Effective 
Date 


M. Bentley 


L. Muir 


Clerk Typist I 
P.G. 5 ($298-348)* 


Clerk Typist I 
P.G. 5 ($298-348)* 


*1969 2nd half rates 


Clerk Typist II 
P.G. 9 ($348-412)* 
Plus one P.G. for 
supervisory 
responsibility 


Clerk Typist II 
P.G. 9 ($348-412)* 
Plus one P.G. for 
supervisory 
responsibility 


Aug. 1, 1969 
to continue 
approx. to 
March 31, J970 


1, 1969 


Nov. 

to continue 
approx. to 
March 31. 1970 


Your Board 


RECOMMENDS that the foregoing recommendations of the Director of 
Personnel Services be adopted. 


■X- * * * * 


FOR ADOPilG:^ SEE PAGE(S) 9. 
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PERSONNEL MATTERS 
SUPPLEMENTARY RETORT FEBRUARY 27, 1970 

RECOMMENDATIONS 

1, National Building Code of Canada; 
Use and Occupancy Meetings 
Attendance of Mr. R.L. Montador 

The Director of Personnel Services reports as follows; 

"On March 22, 1966, City Council approved the appointment of 
Mr. R.L. Montador, Assistant Direclor of Inspections, Develop- 
ment Division, Department of Permits and Licenses, to the 
Standing Committee on Use and Occupancy, National Building 
Code of Canada. 

Mr. Montador attended seven committee meetings in 1969 to 
assist in the review of the comments made by the public on 
the draft proposed as the fifth edition of the National 
Building Code to be published in 1970. 

The publication of the 1970 edition of the National Building 
Code has been delayed in order to permit the problem of fire 
preventive measures in tall buildings to be dealt with 
adequa te ly . 

To complete this document and continue in the work of the 
Standing Committee, it is anticipated that approximately four 
meetings will be held in 1970. To examine the 1970 edition 
of the National Building Code with the view of proposing to 
City Council its adoption with a minimum of revision and the 
need of the department to interpret the National Building Code 
will be greatly simplified if Mr. Montador is permitted to 
continue in the work of assisting in the preparation and up- 
dating of the regulations of the National Building Code. 

Fhe only cost to the City would be Leave of Absence With Pay 
for these attendances; travel and living expenses are paid by 
the National Research Council of Canada. 

The Director of Personnel Services therefore recommends that 
in accordance with the request of the Director of Permits and 
Licenses, Mr. R. L. Montador be granted the necessary Leave 
of Absence With Pay to attend approximately four meetings 
during 1970 to assist in the preparation and review of the 
regulations of the National Building Code of Canada, it being 
understood that travel and living expenses will be paid by 
the National Research Council." 

Your Board RECOMMENDS that the foregoing recommendation of 
the Director of Personnel Services be adopted. 


. . . 2 
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2, 1969 Vacation Carry-Over - 

J.G. Page, Engineering Department. 

The Director of Personnel Services reports as follows: 

"a letter has been received from Mr, G. Lawson, Deputy City 
Engineer, requesting deferment of one and one-half days 
vacation entitlement for 1969 for Mr, J, G. Page of the 
Utilities Control Branch, Mr, Page had planned to take 
this time during the latter part of December but due to 
illness of his supervisor, Mr, L, R, McLellan, to whom Mr, 
Page is next in charge, he was unable to take his remaining 
1969 vacation entitlement. 

It is therefore recommended that Mr, Page be permitted to 
defer one and one-half days of 1969 vacation entitlement 
to 1970." 

^'our Board RECOMMENDS that the foregoing recommendation of 
the Director of Personnel Services be adopted. 


FOR ADOPTiON SEE PAGE(S) ? 
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PROPERTY MATTERS 


FEBRUARY 27. 1970 


The Board considered matters pertaining to Properties and submits the 
following repoi^t. 

PART I 


SALES 


RECOMMENDATIONS 


1. RECOMMENDED that the following sales by tender be slpproved 

under the terms and conditions set down by City Council, being in 
each case the highest bidder:- 

Re: Lots l,2,3,i+,5,8,10,ll & 1^ , Blk. 'B', D.L.337, Plan No. 131+9^! 
Sit; Both sides Coleridge Avenue, West of Raleigh Street 

(All the above lots are zoned RS-1, One Family Dwelling District) 


NAME 


LOT APPROX.SIZE SALE PRICE 


Wakefield 
Realty Ltd. 


1 


Irregular $l5, 156.00 


TERMS 

City Terms 
@ 9-3A^ 


CONDITIONS 

Peat is known 
to exist in 
this area and 
no guarantee 
given to soil 
stability. 


Wakefield 
Realty Ltd. 

Dave Frith 

Herman 
Volkenant 


52' X 97' $11^,257.00 


3 
k 


52' X 97' 
52' X 97' 


$13,860.00 
$li|, 180.00 


Montroyal 
Estates Ltd. 

Fred Kirk 


5 


8 


Irregular 
Irregular 


$li|,45l.57 

$i5Aio.oo 


Ernest 
Rilling 

Rossmar 

Construction 

Ltd. 

Ivan Chong 
Yett Low 


10 


11 


Ik 


Irregular 
58' X 91' 


$li|,256.00 
$13,910.00 


$3,000.00 
down; balance 
in 3 equal pay- 
ments: 6,12 & 
l8 months @ 

City Terms 
@ 9-3A^ 

1/3 down; 
balance in 
6 semi-annual 
payments @ 
9-3/kfo 

City Terms 
@ 9-3A^ 


Irregular $15,700.00 Cash 
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PART II 

SUNDRIES 

2. Acquisition - Georgia Viaduct Replacement 

27lj--278 Union Street and 809 Gore Avenue 

The Supervisor of Property and Insurance reports as follows: 

"Lots 30 and 31, Block 21, D.L. 196 being 27^-278 Union 
Street and 809 Gore Avenue are required for the Georgia 
Viaduct Replacement. These premises comprise two frame 
dwellings erected in 1900, located on Lot 30* The 
dimensions of this lot are 36.92' at the front, 51-56' 
at the rear with a depth of 122', zoned CM. I. The 
dwelling at the front of the lot is ih storeys with 
675 square feet on the main floor, contains 6 rooms, 3 
fixtures of pliimbing and is heated by a gas space heater. 
The roof is patent shingle, shingle on the exterior 
walls, paper over wood interior walls and a wood post 
foundation. The dwelling at the rear is one storey of 
351 square feet, containing two rooms, 2 fixtures of 
plumbing and is heated by an oil space heater. The 
roof is patent shingle, siding on the exterior walls, 
wood interior walls and a wood post foundation. Both 
these dwellings are in average condition for age and type. 

Lot 31, is 25' X 122', zoned CM. 1 improved with a brick 
building occupied by a laundry. This building contains 
3000 square feet on the main floor. The front portion 
of 1500 square feet is two storey brick built in 1920. 
The interior of this part of the main floor is plaster 
over brick with a concrete floor, the second floor has 
a wood interior, 3 fixtures of plimibing and is heated 
by a gas heater. The balance of the building was added 
in 1962 and is constructed of concrete block with a 
concrete floor. The main floor of the building contains 
the laundry equipment together with the necessary steam, 
water and air piping and a heavy electrical service. 

Following protracted negotiations with both the owner 
and his solicitors an offer of $55,000.00 for the 
property plus the cost of moving the existing equipment 
from its present site to any building within a radius of 
five miles and to re-install therein the said equipment 
together with like electrical and plumbing services 
with which that equipment is presently supplied was 
made. This is considered to be a fair and reasonable 
value for this property and is substantiated by independ- 
dent appraisal but has been rejected by the owner's 
solicitor. The owner's counter claim is for $61,000.00 
plus estimated moving costs of approximately $30,000.00. 

After consultation with the City Solicitor, it is 
proposed to proceed with expropriation and the authority 
to apply for a Vesting Order in order that the property 
will be available to meet the Viaduct contractor's 
schedule . 

RECOMMENDED that: 

a) The offer of $55,000.00 plus the cost of moving and 
re-installing the existing equipment together with 
like electrical and plumbing services as presently 
supplied which was made to the owner's solicitor 
through the office of the Supervisor of Property 
and Insurance on behalf of the City be confirmed as 
representing due compensation for the property to be 
acquired . 

. . . / 3 
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b) That, since the City has failed to come to agreement 
with the owners to acquire the said property on the 
foregoing basis for the sum of the said 
property be expropriated and that the Resolution for 
that puipose submitted under ' Motions' be passed. 

c) That, Mr. E.C.E. Todd be appointed as the City's 
nominee to the Board of Arbitration to be constituted 
to determine the amount payable to the owner by reason 
of said expropriation. 

d) That the Corporation Counsel be authorized to apply 
for a Vesting Order." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 


3. Acquisition - Georgia Viaduct Replacement 

Lots 17 & 18 - N/S 200 Block Prior Street 
Lots 39 & I4-O - S/S 200 Block Union Street 

The Supervisor of Property and Insurance reports as follows : 

"Reference is made to Item 3j Property Matters, June 6, 
1969, confirmed by Council June 10, 1969, approving the 
expropriation of Lots 17 & I8, Block 21, D.L. I96 situate 
on the North side of 200 Block Prior Street, and Lots 39 
& i|0. Block 21, D.L. 196 situated on the South side of 
200 Block Union Street, for the Georgia Viaduct Replace- 
ment, the owners having refused to accept compensation 
in the amount of $^2, 570. 00. 

This property consists of four lots, each 25' x 122' 
in size, zoned CM. 1. Lots I7 and I8 lie immediately 
south of Lots 39 and l\_0 , being separated by the 20' 
City lane in this block. These lots are owner-occupied 
and used as a junk yard. Installed on site is a large 
press for cutting materials into short lengths. A small 
self-propelled crane is also in use. These lots form 
part of a joint business operation which includes Lots 
13, 15 and 17, Block 21;, D.L. 196, on the E/S of Main 
Street south of Prior Street. All lots, including the 
subject lots, are under the same ownership. 

Following extensive negotiations with the solicitor for 
the owners, the City Solicitor advises that the owners 
are prepared to settle for the sum of $50,000.00 as of 
February 28, 1970, inclusive of all considerations, i.e. 
business loss, moving costs and fees, and further subject 
to the owners retaining rent-free possession to March 
16, 1970. The settlement price is considered to be 
realistic and is endorsed by the City Solicitor. It is 
noted that the Project Contractors require vacant 
possession of this property by March 23, 1970. 

RECOMMENDED that the Supervisor of Property and Insurance 
be authorized to acquire this property for the sum of 
$50,000.00 on the foregoing basis, chargeable to Code 
# 172/1120." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 
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CONSIDERATION AND RECOMMENDATION 

ij.. Sale of City-owned Tax Sale Lot 
1183 Homer Street 

The Supervisor of Property and Insurance reports as follows: 

"Tax sale Lot 22, Block 95, D.L. 5^1, Plan #210 being 
1183 Homer Street was acquired by the City in 1938 and 
is approximately 25' x 120', zoned CM-1 (Commercial 
District), improved with an old dwelling known as 
1183 Homer Street. The dwelling is a non-conforming 
use in accordance with the commercial zoning in this 
area. ■ 

In 1965j the Director of Planning released Lot 22 for 
sale only on the condition that it be corlsolidated with 
an adjoining property. However, a tentative sale 
pending at that time was never completed. 

An offer to purchase Lot 22 for the sum of $li+,500.00 
has now been received from Silcan Investments Ltd. , 
the owners of abutting Lots 23 and 2L\., situated to the 
North of the City lot. These privately-owned lots 
form the site of a two-storey commercial building. 
The owners have requested permission to purchase Lot 
22 for off-street customer parking and for possible 
future expansion requirements and the Supervisor of 
Property and Insurance considers their offer to rep- 
resent fair market value. 

The Director of Planning has re-affirmed his original 
decision and recommends the sale of Lot 22, subject 
to the following conditions :- 

a) Consolidation of Lot 22 with Lots 23 and 2L|., Block 
95j D.L. 5^1 J into one parcel of land. 

b) Removal of the old dwelling prior to consolidation. 
FOR COUNCIL CONSIDERATION 

I. The matter of the Director of Planning ' s recommend- 
ation for the direct sale of Lot 22 to the abutting 
owner is submitted to City Council for consideration. 

RECOMMENDED that: 

II. In the event that City Council endorses the direct 
sale of Lot 22 to the abutting owner, it is recom- 
mended that the offer to purchase from Silcan 
Investments Ltd. be approved subject to those 
conditions as stated by the Director of Planning 
and subject to the following additional conditions: 

i) Sale Price - $li^.,500.00 on City terms at 
9-3/k%' 

ii) Subject to the existing tenancy on Lot 22. 

lii) The purchaser, Silcan Investments Ltd., 

to have all necessary consolidation plans 
prepared at their expense." 


Your Board submits (I) for Council CONSIDERATION, and (II) as a 
RECOMMENDATION. 
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5. Demolition of City-owned Dwellings for 
Federal-Provincial Housing Sites 
(FP 13 & FP Ik) 

The Supervisor of Property and Insurance reports as follows : 

"On April 25, 1967 and August 8, 1967 the Federal- 
Provincial Housing Projects FP I3 (Rupert and Vanness 
Ave.) and FP II4. (25th Ave. & Brant St.) were approved 
by Council, respectively. 

The Director of Planning indicates that the Federal and 
Provincial G-overnments are in the process of approving 
formal agreement for the acquisition of these sites for 
Public Housing development. The Federal Government 
has requested clearance of the site by the end of March, 
1970. 

At the present time there is one dwelling, known as 
14-814.14. Rupert St., situated on the FP I3 site and two 
dwellings, known as 2237 and 2267 East 27th Avenue, 
situated on the FP II4. site. The dwelling known as 
2237 East 27th Avenue is now vacant. 

The dwelling known as 2267 East 27th Avenue is occupied 
by Mrs. H. Shreve, who has been advised by letter that 
vacant possession of the dwelling is required by the 
end of March, 1970. It is noted that Mrs. Shreve has 
contacted the Mayor's Office advising that she has been 
given notice, but is unable to find alternate accommoda- 
tion. The B.C. Management Housing Commission subsequentl 
offered Mrs. Shreve and her family a I4 -bedroom unit 
in the new MacLean Park, Phase II, Housing Project, 
which she refused on February 23 j 1970. 

The dwelling known as Rupert Street is occupied by 

Mrs. T. Barkley, who has also been advised in writing 
of the City's need for vacant possession. Mrs. Barkley 
has advised that her income would render accommodation 
in a Public Housing Project uneconomical and is seeking 
alternate accommodation. 

These tenants have been aware, for over a year, of the 
City's need for the land. 

In view of the foregoing it is 

RECOMMENDED that the Supervisor of Property and Insurance 
be authorized to arrange for the demolition of the three 
dwellings, known as 2237 and 2267 East 27th Ave. and 
14-814.14. Rupert Street as they become vacant. 

FURTHER RECOMMENDED that Mrs. H. Shreve and Mrs. T. 
Barkley be given formal notice to quit possession of 
2267 East 27th Ave. and I4.8I4J4. Rupert Street respectively, 
to enable the land to be cleared by the end of March, 
1970, as requested by the Federal Government." 

Your Board 


RECOMMENDS that the foregoing recommendation of the Supervisor of 
Property and Insurance be adopted. 
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t-. Resubdi vision of South-East Sector 

Portion of Area 'C - East Side of 
Tyne Street, between L|-9th & 54th. Aves. 

The Supervisor of Property and Insurance reports as follows :- 

"On May 31j 1968, City Council approved the Director of 
Planning ' s report, recommending a proposed plan of de- 
velopment for the South-East Sector of the City. 
Council further instructed that the portions of the 
South-East Sector designated as Areas 'A' and 'C' 
be proceeded with immediately. Subsequently, a plan 
showing the resubdi vi sion of the North portion of Area 
'C', bounded by i|8th and 14.9th Avenues, Tyne Street and 
Boundary Road, was prepared and registered in the Land 
Registry Office. 

The City Engineer has now prepared plan marginally 
numbered L35lj showing the resubdi vision of the balance 
of Area 'C, located East of Tyne Street, between i|9th 
and 54-th Avenues. 

RECOMMENDED that subdivision plan marginally numbered 
L35I be approved and that the Supervisor of Property 
and Insurance be authorized to effect registration of 
same." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 

7. Grandview Area Branch Library: 

Lease of IOI6 Commercial Drive 

The Corporation Counsel reports as follows: 

"On December 19th, 1967, City Council approved a 
recommendation of the Director of the Vancouver Public 
Library that a branch library be established in 1968 in 
rented premises on Commercial Drive between 1st Avenue 
and Venables Street. 

The Supervisor of Property and Insurance has negotiated 
the rental of suitable premises, on behalf of the Library 
Board, and has reached an agreement subject to Council's 
approval with the owners of a building at IOI6 Commercial 
Drive to lease approximately 3jOOO square feet of the 
ground floor of the premises known as Lot 'A' (Explanatory 
Plan 10259), Block 29, District Lot 26i4'A', Group 1, 
New Westminster District, Plans 1190 and II7I, on the 
following terms: 

a) The lessors will make such additions and improvements 
to the premises as specified by the Library Board 

to bring the premises up to the necessary standards, 
and the City will pay the owners $7,1^82.00 therefor. 

b) The lease will be for a term of five years from the 
1st day of the month following the completion of 
the additions and improvements, and with an option 
to renew for a further term of five years. 


continued . . . / 7 
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Item No. 7 cont 'd 

c) The rental will be $625.00 per month for the first 
five years, and at a rental to be agreed upon for 
last five years. 

It is RECOMMENDED that the City enter into a lease 
with Giovanni lacino and Rosina lacino, the owners of 
the property, on the foregoing basis, the lease to be 
in a form approved by the Corporation Council and that 
the Mayor and the City Clerk be authorized to execute 
the lease." 

Your Board 

RECOMMENDS that the foregoing recommendation of the Corporation 
Counsel be approved. 


FOR ADOPTION SEE PAGE(S)...i....l.i2 
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STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 
FEBRUARY 26 , 1970 


A meeting of the Standing Committee on Planning and Development was 
held in the No. 1 Committee Room on Thursday, February 26, 19 70, at 
approximately 11:15 a.m. The following members were present: 

PRESENT : Alderman Bird, Chairman 

His Worship the Mayor 
Aldermen Broome, Calder, Hardwick, 

Linnell, Phillips, Rankin, 

Sweeney and Wilson 

ABSENT: Alderman Adams (Leave of Absence) 

CLERK: D. Scott 


The minutes of the meeting held February 5, 19 70, were adopted. 

The following recommendation of the Committee is submitted to Council 
for consideration: 

RECOMMENDATION 

1. Possible Rezoning of the 
1000 Block Robson Street 

The Vancouver City Council at its meeting on October 7, 1969, passed 
the following motion: 

"THAT Council instruct the Director of Planning to 
report to the Standing Committee on Planning, 
Development and Transportation, as soon as possible, 
on the possibilities for rezoning the 1000 Block 
Robson Street, CD-I, to provide for the redevelopment 
of the area to include high rise apartments, pedestrian 
oriented shopping with two levels of small shops, and 
underground parking." 

The Chairman noted that representatives from the 1000 Block Robson 
Street were present in the meeting and he invited Mr. J. A. Murchie and 
Mr. Warnett Kennedy to briefly discuss this matter with the Committee. 
Mr. Murchie introduced the members of the Committee, namely, Mr. Warnett 
Kennedy, Planning Consultant, Mr. E. Geisler, Architect, Mr. John 
MacDonald, representing Swan Wooster, and Mr. J. Quan , property owner. 

Mr. Murchie stated that they had had some discussions with the Planning 
Department and had held a meeting of representatives in the area. 
Recently they have formed a Corporation known as Devanco Corporation Ltd. 
which is comprised of a group of property owners and merchants, and have 
engaged the services of Mr. Warnett Kennedy as their planning consultant. 
Mr. Murchie further stated that they had reviewed the report of the 
Director of Planning dated February 19th and were in agreement with the 
contents. He filed the February 1970 issue of "Fortune" entitled 
"Downtown is Looking Up" which deals with redevelopment of areas in 
other cities. 

Mr. Warnett Kennedy also spoke to the matter and stressed the need for 
the proposed redevelopment of this area. 

The Committee had before it a report of the Director of Planning dated 
February 19, 1970, which set out the possibility of rezoning the 1000 
Block Robson Street. The subject matter was discussed under the 
following headings : 

. . . . Cont'd. 
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ON PLANNING AIsID DEVELOPMENT. 
FEBRUARY 26, 19 70 


Clause 1 Continued 


(a) Previous Activity 

(b) The Existing Specialty Shop Area 

(c) Advantages of Robson Street Specialty Shops 

(d) Pressure to Disperse Specialty Shops 


(i) 

Existing Land Ownership 

(ii) 

Mortgage Requirements 

(iii) 

Existing Rental Levels 

(iv) 

Business during Redevelopment 

(V) 

Special Activities 

(vi) 

Condition of Buildings 

(vii) 

Most of the Shopkeepers are tenants 


(e) Existing Zoning 

(f) Existing Servicing 

(g) The Conceptual Solution 

(h) Relationship to Downtown Plan 

(i) Potential Zoning Changes 
(j) Design Possibilities 

The Director of Planning concluded that the most appropriate course 
of action at the present time would appear to be as follows: 

"(1) THAT the Director of Planning initiate a series of 
meetings with land owners in this area in order to 
determine their present intentions and willingness 
to participate in a comprehensive redevelopment 
scheme , and 

(2) THAT Council otherwise await the presentation of 

alternative concepts for downtown early in March and 
then authorize further study of Robson Street as a 
consequential action. It should be noted that since 
Council will be asking for the opinion of outside 
groups about the Downtown Plan concepts, they may also 
wish to seek the views of such groups on the future of 
Robson Street." 

After questions and general discussion, it was 

RECOMMENDED that the Director of Planning act as the City's liaison 
with Devanco Corporation Ltd. and the property owners and merchants 
not in the Corporation, to assist in the determination of a develop- 
ment plan for the 1000 Block Robson Street within the context of 
an emerging Downtown Plan. 


The meeting adjourned at 11:40 a.m. 


****** 


FOR M)0?llO:i SEE PAGE(S) l.Q. 
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CITY OF VANCOUVER 

REGULAR COUNCIL MliETING 

A Regular Meeting of the Council of the City of Vancouver was 
held on Tuesday, March 10, 1970, in the Council Chamber, at 
approximately 9:30 A.M. 

PRESENT: His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 

Hardwick, Linnell, Phillips, Rankin, 
Sweeney and Wilson 

CLERK TO THE COUNCIL : D.H. Little 

PRAYER The proceedings in the Council Chamber were opened with 

Prayer . 

ACKNOWLEDGMENT His Worship the Mayor acknowledged the presence in 

the Council Chamber of students from Gladstone 
School under the direction of Mr. Miroslaw. 


'IN CAMERA' MEETING 

The Council agreed to an 'In Camera' meeting later this day 
in regard to Property Matters, et al. 

ADOPTION OF MINUTES 


MOVED by Aid. Broome, 
SECONDED by Aid. Linnell, 

THAT the Minutes of the Regular Council meeting (including 'In 
Camera'), dated March 3, 1970, be adopted. 

- CARRIED 

COMMITTEE OF THE WHOLE 


MOVED by Aid. Bird, 
SECONDED by Aid. Wilson, 

THAT this Council resolve itself into Committee of the Whole, 
His Worship the Mayor in the Chair. 

- CARRIED 

UNFINISHED BUSINESS 

It was agreed to defer the following matters pending the hearing 
of delegations later this day: 

(a) Rezoning: N/E corner 41st Avenue and 

Collingwood (W.D. Buttjes) 

(b) Tag Day Request: 'Don't Make a Wave Committee'. 


ENQUIRIES AND OTHER MATTERS 

Alderman Wilson - requested the Corporation Counsel report 

Underground Wiring on By-law amendments necessary for the 

City to join with the B. C. Hydro in a 
joint program for placing utility lines 
underground with the City's share 
being covered on a local improvement 
basis . 

His Worship the Mayor referred the 
matter to the Corporation Counsel for 
report . 
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ENQUIRIES AND OTHER MATTERS (cont'd) 


Alderman Wilson - 
Movement of Vehicles 
Impeding Street Cleaning 


Alderman Wilson - 
House at 3891 Arbutus 
Street 


Alderman Adams - 

Parking Lot off Pioneer Park 

Vancouver Yacht Club 


requested the Corporation Counsel re- 
port on the City's power to move a 
vehicle, when it is parked impeding 
the City's street cleaning equipment, 
to another point along the street. 

His Worship the Mayor so directed, 

advised he is informed of a complaint 
from the owner of a house at 3891 
Arbutus Street that the house is 
sagging because a beam in the house 
was cut. It is stated to be the 
result of the City's development work 
in the area of Arbutus and King Edward 
The Alderman requested the Engineering 
Department look into the matter, view 
the condition, and report. 

His Worship the Mayor so directed. 

referred to a proposal by the Van- 
couver Yacht Club to construct a 
parking lot off Pioneer Park, The 
Alderman enquired if and when the 
matter would be placed before the 
Council, or is it a question to be 
determined by the Technical Planning 
Board, 


The Board of Administration advised a 
report is prepared and ready for the 
Council, It was stated there are a 
number of letters of opposition which 
have been filed. 

It was agreed that the whole question, 
including a report from the Board of , 
Administration, would be submitted to 
Council at the next meeting and any 
persons wishing to appear would be 
given an opportunity at that time. 


Alderman Adams - enquired as to whether there were 

Sprott Property: plans for development of the Sprott 

Marine Drive and Blenheim property near the corner of Blenheim 

Street and Marine Drive, 


Alderman Sweeney - 
Musqueam Indian Band 
Taxes, etc. 


It was advised the Council had 
received an application for rezoning 
and referred it to a Public Hearing. 

enquired if any date has been set to 
consider the matters between the 
Musqueam Indian Band and the City 
respecting taxes, etc. 

Alderman Adams reported as a result 
of discussions with their representa- 
tives at which time he advised them 
of their position regarding the matters 
on which agreement exists between the 
City and the Band, 


Alderman Phillips advised the Band con- 
siders there is urgency in this matter. 
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ENQUIRIES AND OTHER MATTERS (cont'd ) 

Alderman Calder - referred to transient youth travelling 

Transient Youth through Vancouver during the summer 

period and suggested therefore to 
accommodate, discussions be held with 
the Park Board for the release of 
Jericho Barracks for such transient 
youth on a trial basis for six months. 


Alderman Hardwick - 
Extension of 4th Avenue 
into Chancellor Boulevard 


Alderman Hardwick - 
Housing Conference; 
Georgia Hotel 


Alderman Calder - 
Welding Flashes: 
Georgia Street 


advised of enquiries received regarding 
the City's plans for extension of 4th 
Avenue into Chancellor Boulevard and 
asked for a Board of Administration 
report on the matter. 

Commissioner Ryan reported the 4th 
Avenue alignment with Chancellor Boule- 
vard is the subject of discussions with 
the Provincial Department of Highways, 

commented on a Housing Conference held 
on Thursday and Friday of the past week 
at the Georgia Hotel and advised copies 
of talks would be furnished to him, and 
then circulated to members of Council, 


referred to welding flashes on Georgia 
Street as a result of development of 
Pacific Centre. The Alderman expressed 
concern as to whether such flashes 
would be injurious to passersby. 

It was agreed the Board of Adminis- 
tration would look into the matter. 


COMMUNICATIONS OR PETITIONS 


1. Luncheon: Greater Vancouver 
Visitors and Convention Bureau 

The Council noted an invitation from the Greater Vancouver 
Visitors and Convention Bureau, Executive Committee, to attend a 
luncheon at the Bureau office, 650 Burrard Street, 12:15 to 1:45 p.m., 
Tuesday, March 17, 1970, 

MOVED by Aid, Linnell, 

THAT this invitation be accepted and as many members of the 
Council as possible be requested to attend. 

- CARRIED 

2. Anti-Litter Drive: 
Dump Charges 


A request was received from Mr. Ray Eagle that the Council 

::Orego dump charges to assist an anti-litter group which is conducting 

a drive in the Lower Mainland; it being noted that two action groups 

have been organized to tackle litter and junk in the City of Vancouver, 
March 21, 1970. 

MOVED by Aid. Rankin, 

THAT the Council agree to forego the dump charges j,s a result of 
the action of these two groups in Vancouver in clearing up litter 
and junk on March 21st, on the understanding that prior arrangements 
must be made to the satisfaction of the City Engineer,! 

- CARRIED 
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COMMUNICATIONS OR PETITIONS (cont'd ) 

3, Appointment of Personnel to Entertainment 
and Civic Recognition Committee 


MOVED by Aid. Bird, 

THAT, pursuant to recommendation of His Worship the Mayor, the 
City Clerk and Executive Assistant to the Mayor be appointed as 
the personnel comprising the Entertainment and Civic Recogiiition 
Committee; the recommendation being made to Council since the 
Committee has power to act, 

- CARRIED 

BOARD OF ADMINISTRATION AND OTHER REPORTS 

A . General Report, March 6, 1970 

Works and Utility Matters 

MOVED by Aid, Linnell, 

THAT the report of the Board of Administration (Works and 
Utility matters), dated March 6, 1970, be adopted, 

- CARRIED 

Harbours and Parks Matters 

Request for Amendment to Lease: 

City to Kerrisdale Community Centre Society 

Respecting Kerrisdale Arena 

MOVED by Aid, Adams, 

THAT the report of the Board of Administration (Harbours and 
Parks matters), dated March 6, 1970, be adopted. 

- CARRIED 

Building and Planning Matters 

(i) Lodging House: 

1190 Mathews Avenue (Clause 2 ) 

The Board of Administration submitted a report of the 
Corporation Counsel respecting use of 1190 Mathews Avenue as a 
lodging house contrary to the Zoning and Development By-law, It is 
reported an injunction was granted in November, 1968, ordering 
the owners/occupiers to cease violating the Shaughnessy Heights 
Act by this type of operation. This Act expired on January 1, 1970 
and the City's zoning by-law now prevails. As the present [Continued 
use as a lodging house is in violation of the by-law, the question 
of enforcement arises. The Director of Permits and Licenses can 
follow the usual charging procedure in Provincial Court or the 
Council can authorize the institution of a Supreme Court action 
for an injunction; the latter action appearing to be tho more ' 
satisfactory course, 

MOVED by Aid, Adams, 

THAT the Board of Administration report to Council on the 
present use of these premises. 

- CARRIED 

(ii) Balance of Building and Planning Matters 

MOVED by Aid, Adams, 

THAT, in respect of report of the Board of Administration 
(Building and Planning matters), dated March 6, 1970, Clause 1 be 
adopted and Clause 3 received for information. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
Licenses and Claims Matters 

Enquiry Regarding Auctioneer's Requirements 

MOVED by Aid. Broome, 

THAT the report of the Board of Administration (Licenses and 
Claims matters), dated March 6, 1970, be adopted. 

- CARRIED 

Finance Matters 

(i) Grant: Dominion Firef ight'ers 
Curling Championship (Clause 2 ) 

The Board of Administration advised of a request for a grant 
to assist four firefighters to represent British Columbia in the 
Dominion Firefighters Curling Championship to be held at Shawinigan 
Falls, Quebec, March 29 - April 2nd. 

MOVED by Aid. Bird, 

THAT a grant of $500.00 be approved. 

- LOST 

No further action was taken. 

(ii) Grant: Canadian Expo '70 
Girls' Bicycle Caravan (Clause 3 ) 

The Board of Administration advised of a request from the 
President of the Canadian Expo '70 Girls' Bicycle Caravan for a 
grant to assist the group to travel to Expo '70, Japan, representing 
Canada as 'goodwill ambassadors'. 

MOVED by Aid. Phillips, 

THAT a delegation be heard on this subject. 

- LOST 

No further action was taken. 

(iv) Bill to Amend Landlord and 
Tenant Act (Clause 5) 

The Board of Administration submitted a report of the Corporation 
Counsel as a result of a Bill before the Provincial House to amend 
the Landlord and Tenant Act. The report sets out the effect, 
particularly in respect of the City's relevant By-law. Certain 
recommendations are made. 

MOVED by Aid. Rankin, 

THAT the whole matter be tabled until a proposed Bill is passed 
and then such Bill referred to the Vancouver Rental Accommodation 
Grievance Board to obtain its views. 

- CARRIED 

(v) Grant re Rental of Queen Elizabeth Theatre: 
Crisis Centre (Clause 6) 


The Board of Administration submitted a request from the Crisis 
Intervention and Suicide Prevention Centre that the City approve a 
grant equal to the rental of the Queen Elizabeth Theatre in 
connection with a tentatively arranged play for April 26, 1970, at 
8 p.m. 


cont 'd . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


Grant re Rental of Queen Elizabeth 
Theatre; Crisis Centre (cont'd) 

MOVED by Aid. Adams, 

THAT a grant equal to one-half of the rental of the Queen 
Elizabeth Theatre for this purpose be approved. 

(carried) * 

MOVED by Aid. Wilson, in Amendment, 

THAT the words in the motion of Alderman Adams 'one-half of' 
be struck. 

(lost) ** 

The Amendment was put and, - LOST ** 

The Motion of Alderman Adams was put and, - CARRIED BY THE 

REQUIRED MAJORITY * 


(vi) Balance of Finance Matters 

MOVED by Aid. Adams, 

THAT Clauses 1 and 4 of the report of the Board of Administration 
(Finance matters), dated March 6, 1970, be adopted. 

- CARRIED 

B. Personnel Matters, 

Regular, February 27, 1970 

Salary and Classification Review: 
Museum Collections Assistant 


MOVED by Aid. Bird, 

THAT the report of the Board of Administration (Personnel 
matters. Regular), dated February 27, 1970, be adopted. 

- CARRIED 

C. Property Matters, 
March 6, 1970 

MOVED by Aid. Adams, 

THAT the report of the Board of Administration (Property 
matters), dated March 6, 1970, be adopted. 

- CARRIED 

(Alderman Rankin was excused from voting in respect of 
Clause 3 re acquisition for Provincial Courts, 
231 Gore Avenue) 

D. Rezoning: S/W corner 12th Avenue and 

Cambie Street 


The Board of Administration, under date of March 3, 1970, 
submitted a report of the Director of Planning in respect of 
application from Lort and Lort, Architects, for the rezoning of 
the S/W corner of 12th Avenue and Cambie Street. The Board of 
Administration recommends the reports of the Technical Planning 
Board and Town Planning Commission be received and the matter 
referred to the consideration of Council at a Public Hearing. 

MOVED by Aid. Wilson, 

THAT the foregoing recommendation be approved. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

E. Tender: Refuse Containers 

The Board of Administration, under date of March 4, 1970, 
submitted a report on tenders received for the supply of refuse 
containers. Details furnished by the City Engineer and Purchasing 
Agent are contained in the Board of Administration report, pointing 
out that the low bid was submitted by Dormel Enterprises, with the 
second low bid being submitted by the City of Vancouver, in respect 
of items referred to on the tabulation as One Cubic Yard Containers, 
Two Cubic Yard Containers, Three Cubic Yard Containers. All bid 
prices include taxes and charges. 

MOVED by Aid. Phillips, / 

THAT the bid of Dormel Enterprises to supply the required 
One Cubic Yard Containers be approved and the City of Vancouver bid to 
supply Two and Three Cubic Yard Containers be approved, 

(lost) 

MOVED by Aid, Linnell, in Amendment, 

THAT the bid of Dormel Enterprises to supply One, Two and 
Three Cubic Yard Containers be approved, 

(lost) 

MOVED by Aid. Rankin, in Amendment to the Amendment, 

THAT the bid of the City of Vancouver to supply One, Two and 
Three Cubic Yard Containers he approved. 

(lost) 

The Amendment to the Amendment was put and, - LOST 

The Amendment was put and, - LOST 

The Motion was put and, - LOST 

MOVED by Aid, Adams, 

THAT the bid of Dormel Enterprises to supply One and Two Cubic 
Yard Containers be approved and the bid of the City of Vancouver 
to supply Three Cubic Yard Containers be approved, subject to any 
necessary contract and the terms of the tenders received. 

- CARRIED 

F. Study of City's Insurance 
Program and Requirements 

The Board of Administration, under date of February 25, 1970, 
submitted a report from the Director of Finance in regard to study 
of the City's insurance program and requirements. An historic 
review is given together with the present situation. The Director 
of Finance concludes with the recommendation that $4,000 be approved 
for insurance consultant fees for 1969 and 1970, to be included 
in the 1970 budget. The Board of Administration so recommends, 

MOVED by Aid, Bird, 

THAT the foregoing recommendations be approved. 

- CARRIED 

G. Report of Standing Committee on Health 
and Welfare dated February 26, 1970 

MOVED by Aid. Linnell, 

THAT, in respect of the report of the Standing Committee on 
Health and Welfare dated February 26, 1970, Clause 1, Part I, be 
adopted and Clauses 2 to 4 inclusive. Part II, be received for 
information . 

- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

H. Report of the Standing Committee on 

Transportation, dated February 26, 1970 

MOVED by Aid. Wilson, 

THAT the report of the Standing Committee on Transportation 
dated February 26, 1970, be adopted, 

- CARRIED 

In connection with Clause 2 of the foregoing report re General 
Discussion on Transportation and the appointment of a Sub-Committee, 
Alderman Wilson advised he had appointed the following in connection 
with negotiations with Dr , Shrum re adjustment in bus fare structure: 

Alderman Wilson 
Alderman Sweeney 
Alderman Rankin 
Alderman Hardwick 


The Council recessed at approximately 10:3 5 a.m. to reconvene 
'In Camera' in the Mayor's Office, following which the Council 
recessed at 12:00 noon to reconvene in open session in the Council 
Chamber at 2:00 p.m. 

The Council reconvened at approximately 2:00 p.m. in the 
Council Chamber, still in Committee of the Whole and the following 
members present: 

PRESENT : His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 
Hardwick, Linnell, Phillips, 
Rankin, Sweeney and Wilson 


DELEGATIONS AND UNFINISHED BUSINESS 

1, Rezoning: N/E corner 41st Avenue 

and Collingwood (W.D. Buttjes ) 

The Council considered Board of Administration report (Building 
and Planning matters), dated February 20, 1970, in respect of 
application from the architect on behalf of Mr. K,H. Gillespie 
for the rezoning of Lots 1 and 2, Blocks 6 & 7, D.L, 2027, located 
at the N/E corner of 41st Avenue and Collingwood Street, from 
an RS-1 One Family Dwelling District to an RM-1 Multiple Dwelling 
District. It is noted in the report that the Technical Planning 
Board recommends the application be not approved and the Town 
Planning Commission recommends approval. The Board of Administration 
recommends refusal of the application pursuant to t\ie Technical 
Planning Board Report, 

Although the applicant did not appear as a delegation as 
arranged, a letter was filed on his behalf under date of March 3, 
1970, setting out his position, 

MOVED by Aid, Broome, 

THAT this application be referred to a Public Hearing, 

- LOST 

MOVED by Aid, Hardwick, 

THAT the whole matter be referred to the Standing Committee 
on Planning and Development fdr further consideration and a 
representative of the Town Planning Commission and the applicant, 
or his representative, be invited to be present when the matter 
is considered by the Standing Committee to assist in this 
consideration, r-Ar>r>TT?r» 
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DELEGATIONS AND UNFINISHED BUSINESS (cont'd ) 

2, Tag Day Request: 

' Don't Make a Wave' Committee 

The Council received a delegation representing the 'Don't 
Make a Wave' Committee in support of its request for approval of a 
tag day on March 21, 1970, to raise funds to finance obtaining a 
geophysical ship, or ships, equipped to monitor effects of testing 
H-bombs on Amchitka Island in the Aleutian Chain, and report there- 
after to the Canadian people, 

MOVED by Aid. Adams, 

THAT the present tag day policy be upheld and, therefore, this 
request for a tag day on City streets be not approved, but approval 
be granted for a tag day for the purpose on private property only. 

(carried) * 

A recorded vote was requested. The record, therefore, is as follows 

FOR THE MOTION AGAINST THE MOTION 

His Worship the Mayor Alderman Calder 

Alderman Bird Alderman Phillips 

Alderman Wilson 

Alderman Sweeney 

Alderman Hardwick 

Alderman Rankin 

Alderman Linnell 

Alderman Broome 

Alderman Adams 

The motion was declared, - CARRIED* 

MOVED by Aid, Linnell, 

THAT the Council tag day policy be referred to the Standing 
Committee on General Purposes for consideration and report, 

- CARRIED 

I. Acquisition of Property: 

Georgia Viaduct Replacement 

The Board of Administration, under date of March 6, 1970, 
submitted a report as prepared by the Supervisor of Property and 
Insurance regarding acquisition of Lots 30 & 31, 274-278 Union 
Street and 809 Gore Avenue, being clause 2 of the Board of Admin- 
istration report (Property matters), dated February 27, 1970, and 
regarding acquisition of Lots 17 & 18, N/S 200 Block Prior Street 
and Lots 39 & 40, S/S 200 Block Union Street, being Clause 3 of 
the same Board of Administration report. After giving details 
in respect of each clause, it is recommended Clause 2 of the 
report of February 27th be withdrawn pending further study and 
later report and Clause 3 of the Board of Administration report 
be approved, 

MOVED by Aid, Bird, 

THAT Clause 2 of the Board of Administration report 

(Property matters), dated February 27, 1970 referred to in the 
foregoing, be withdrawn pending further study and later report to 
Council ; 

FURTHER THAT Clause 3 referred to in the premise be 
adopted . 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

J. Simulation Study of the Urban Structure 

The Council, on March 3, 1970, deferred report of the Board 
of Administration, dated February 23, 1970, re Simulation Study 
of the Urban Structure, and containing the following recommendations, 
to allow a Report Reference to be made to the Council: 

"1. THAT Council approve participation of the City in the 
joint city-university simulation study as detailed in 
the above report, specifically with reference to staff 
time of three man days per week plus approval in principle 
of $100,000 to be contributed over the five-year period 
of the study, subject to appropriate commitments being 
made by the University, the Greater Vancouver Regional 
District and the Ford Foundation. 

2. THAT Council approve $15,000 as the 1970 appropriation 
(from the $100,000) for the study, to be included in 
the 1970 Revenue Budget during the Budget review." 

The Council further considered the matter at this March 10th 
meeting when the following Board of Administration report, dated 
March 9, 1970, was received: 

"Since reporting on February 23 further discussions have taken 
place at the University of British Columbia to clarify the 
University involvement in the study. 

Your Board has now received letters from President Walter Gage 
of the University of British Columbia pledging full University 
support for the project and detailing the University's con- 
tributions. Copies of the letters are attached. 

The Director of Planning, as Chairman of the City team that 
would be involved, has also reported as follows: 

'Additional information about some aspects of the study was 
requested by the Board before further discussion by Council. 

The following points have been agreed upon by those 
involved : 

1 . Availability of Data 

The study will result in much new data becoming available. 
This data will be made available for any legitimate pur- 
pose and not be restricted to the study participants. 

2. Nature of the Project 

It should be recognized that the proposed study is 
enormously complex. It should, therefore, be considered 
at first as a demonstration or experimental project. It 
would be subject to reappraisal by all parties concerned 
18 to 24 months after commencement at which time there 
would be a detailed progress report to Council. 

3 . Social Sciences 

The report of February 23, 1970, does not explicitly state 
the involvement of the Department of Social Planning and 
Community Development or the Social Sciences disciplines 
at U.B.C. In a project of this nature, dealing with all 
aspects of the urban structure, the social (i.e. people) 
characteristics of the urban environment are an absolutely 
vital input to the model. 


cont 'd . 


MAR 10 ib70 

El 


Regular Council, March 10, 1970 11 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
Simulation Study of the Urban Structure 

3 . Social Sciences (cont'd ) 

Both the City's department of Social Planning and 
Community Development and the Social Sciences disciplines 
at U.B.C. will be fully involved in this project. 
Furthermore, other Departments or University Groups 
will be brought in as necessary. 

4 . Civic Development Decisions 

There should be no attempts to delay civic government 
decisions because the project is underway, i.e. normal 
decision processes of the City Council should not be 
held up by the project until such time ±h the future as 
the model may have proved its validity as a decision 
testing tool. 

5 . Commencement of the Project 

The project will not start until such time as all parties 
(City of Vancouver, Regional District, University of 
B.C., Ford Foundation) have approved their respective 
contributions. Therefore, each party's approval is 
subject to approval of the project by all the other 
parties . 

I would therefore recommend that Council - 

1. Approve recommendations 1 and 2 from the report of 
February 23, 1970. 

2. Further resolve that City participation in the project 
is subject to items 1 to 5 in this report. ' 

Your Board recommends that the recommendations of the Director 
of Planning be approved." 

MOVED by Aid. Adams, 

THAT the recommendations in the reports of the Board of 
Administration dated February 23, 1970 and March 9, 1970, be 
approved . 

- CARRIED 

The Council excused Alderman Hardwick from voting because 
of his particular interest in the matter. 

Alderman Rankin voted against the motion in view of the 
fact that there was no Report Reference given at this time. 

K. Georgia Viaduct Replacement and 

East Approach Routes re Certain Properties 

The Board of Administration submitted a report dated March 9, 
1970, pursuant to Council resolution of March 3, 1970. In that 
resolution the Council requested the Board of Administration report 
back regarding deals made by the City, or pending, on certain 
properties not now required in view of the Council 's latest action 
re the East Approach Routes to the Georgia Viaduct replacement. 

MOVED by Aid. Adams, 

THAT the aforementioned Board of Administj^ation report be 
received for information. 


- CARRIED 
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COMMUNICATIONS OR PETITIONS (cont'd ) 

4. Use of Capilano Stadium Parking Lot 
for Bicycle Rally: 

Kiwanis Club of West Point 


Alderman Bird referred to a request from the Kiwanis Club of 
West Point for permission to use the Capilano Stadium parking lot 
as a marshalling area for a bicycle rally on Sunday, April 12, 
1970; also to use the parking lot to accommodate stands from which 
refreshments will be dispensed. The group accepts responsibility 
for litter control. 

MOVED by Aid. Bird, 

THAT permission be granted as requested, subject to the 
Kiwanis Club of West Point being responsible for complete cleanup 
of the area following the rally and complying with all civic 
by-laws as required; 

FURTHER THAT the Supervisor of Property and Insurance be 
granted authority to make arrangements to have the parking area access 
gates unlocked for that day. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Adams, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

BY-LAWS 

INCREASE IN MEMBERSHIP: 

GREATER VANCOUVER MUSEUM AND PLANETARIUM BOARD 

MOVED by Aid. Bird, 
SECONDED by Aid. Wilson, 

THAT leave be given to introduce a By-law to amend By-law 
No. 3960 being a by-law to provide for the establishment of a Board 
to be known as the "Greater Vancouver Civic Museum and Planetarium 
Board" and to define its functions and responsibilities, and the 
By-law be read a first time. 

- CARRIED 

MOVED by Aid. Bird, 
SECONDED by Aid. Wilson, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Bird, 
SECONDED by Aid. Wilson, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in 
the Chair. 

- CARRIED 

MOVED by Aid. Bird, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Bird, 
SECONDED by Aid. Wilson, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

cont 'd . . . 
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BY-LAWS (cont'd) 


Increase in Membership: 
Greater Vancouver Museum and 
Planetarium Board (cont'd) 


MOVED by Aid. Bird, 
SECONDED by Aid. Wilson, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate Seal. 

(The By-law received three readings) ~ CARRIED 

MOTIONS 


1. Special Local Improvement Assessment: 
Lot 19: Abutting lane West of Fremlin 
from 70th Avenue to 71st Avenue 


MOVED by Aid. Bird, 
SECONDED by Aid. Wilson, 

I THAT WHEREAS a sufficiently signed petition was filed with 
the City Clerk praying that Council construct a permanent pavement 
in the lane west of Fremlin Street from 70th Avenue to 71st Avenue 
(hereinafter called "the said project") as a local improvement, 
to be paid for by special assessment upon the real property to be 
benfited thereby; 

AND WHEREAS Council sat as a Court of Revision on January 30th, 
1969 to hear complaints against the proposed assessments; 

AND WHEREAS on January 30th, 1969 Council deemed that the said 
project would specially benefit the real property fronting and 
abutting the said project and undertook the same, subject to 
relief being given under Section 67 of the Local Improvement 
Procedure By-law to Lot 19 of V, Subdivision 7 to 10, Block C, 
District Lots 319, 323 and 324, (hereinafter called "the said lot"), 
which abuts the said project; 

AND WHEREAS the said lot, thirty-three feet in width, is 
zoned RM-3 (Multiple Dwelling District) under the Zoning and 
Development By-law and has constructed thereon a duplex; 

AND WHEREAS by reason of the size of the said lot and the 
multiple dwelling constructed on the real property abutting the 
said lot, it cannot be developed beyond a residential use, not- 
withstanding that it is zoned RM-3; 

AND WHEREAS the special annual assessment to be imposed on 
the said lot is $31.35 for a period of fifteen years; 

AND WHEREAS the special annual assessment that would be 
imposed on the said lot if it were zoned residential would be 
$21.78 for a period of fifteen years; 

BE IT THEREFORE RESOLVED that for the foregoing reasons the 
Council, by not less than two- thirds of all of its members, hereby 
deems and declares that the said lot would be unjustly affected 
by a special annual assessment of $31.35 for the said project 
and that such assessment be reduced to $21.78 as if the said lot 
were zoned residential to be paid annually for a period of fifteen 
years, and the Collector of Taxes is hereby directed to enter on 
the tax roll against the said lot the amount of the reduced 
special assessment commencing in the year 1970. The difference 
in the said amounts shall be provided out of the general funds 
of the City. 


- CARRIED BY THE 
REQUIRED MAJORITY 
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MOTIONS (cont'd) 

2. Special Local Improvement Assessment: 
Lots 7 and 10: Abutting lane south of 
15th Avenue, Quebec Street to 
Ontario Street 


MOVED by Aid. Bird, 
SECONDED by Aid. Wilson, 

THAT WHEREAS a sufficiently signed petition was filed with 
the City Clerk praying that Council construct a permanent 
pavement in the lane south of Fifteenth Avenue from Quebec Street 
to Ontario Street (hereinafter called "the said project") as a 
local improvement, to be paid for by special assessment upon 
the real property to be benefited thereby; 

AND WHEREAS Council sat as a Court of Revision on 
January 30th, 1969, to hear complaints against the proposed 
assessments ; 

AND WHEREAS on January 30th, 1969 Council deemed that the 
said project would specially benefit the real property fronting 
and abutting the said project and undertook the same, subject 
to relief being given under Section 67 of the Local Improvement 
Procedure By-law to Lots 7 anc] Lot 10, Block 54, District Lot 
302, (hereinafter called "the jsaid lots"), which abut the 
said project; 

AND WHEREAS the said lots, thirty-three feet in width, 
are zoned RM-3 (Multiple D'^elling District) under the Zoning 
and Development By-law and have constructed on each of them 
a rooming house; 

AND WHEREAS by reason of the sizes of the said lots and 
the multiple dwellings constructed on the real property abutting 
the easterly and westerly boundaries of each of the said lots 
they cannot be developed beyond a residential use, notwithstanding 
that they are zoned RM-3; 

AND WHEREAS the special annual assessment to be imposed on 
each of the said lots is $24.75 for a period of fifteen years; 

AND WHEREAS the special annual assessment that would be 
imposed on each of the said lots if they were zoned residential 
would be $21.78 for a period of fifteen years; 

BE IT THEREFORE RESOLVED that for the foregoing reasons 
the Council, by not less than two- thirds of all of its members, 
hereby deems and declares that the said lots would be unjustly 
affected by a special annual assessment of $24.75 for the said 
project and that such assessment be reduced to $21.78 as if 
the said lots were zoned residential, to be paid annually for 
a period of fifteen years, and the Collector of Taxes is 
hereby directed to enter on the tax roll against the ss.id lots 
the amount of the reduced special assessment, commencing in 
the year 1970. The difference in the said amounts shall be 
provided out of the general funds of the City. 


- CARRIED BY THE 
REQUIRED MAJORITY 
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MOTIONS (cont 'd) 


3. Special Local Improvement Assessment: 
Lot G: Abutting N/S 29th Avenue, 
second lane east of Skeena Street 
to a Property 33 feet east 


MOVED by Aid. Bird, 
SECONDED by Aid. Wilson, 

THAT WHEREAS a sufficiently signed petition was filed with 
the City Clerk praying that Council construct a Portland cement 
concrete curb and gutter (hereinafter called the "said project") 
on the north side of 29th Avenue from the second lane east of 
Skeena Street to approximately thirty-three feet further east, 
abutting Lot G, Block 4, South-east 1/4 Section 51, T.H.S.L. 
(hereinafter called the "said Lot") as a local improvement to 
be paid for by special assessment upoa the real property to 
be benefited thereby; 

AND WHEREAS Council sat as a Court of Revision on 
January 30th, 1969 to hear complaints against the proposed' 
assessments ; 

AND WHEREAS on January 30th, 1969 Council deemed that the 
said project would specially benefit the said Lot (being the 
sole real property fronting and abutting the said project) and 
undertook the said project; subject to relief being given under 
Section 67 of the Local Improvement Procedure By-law to the 
said Lot; 

AND WHEREAS the said project is an extension of a previously 
constructed curb and gutter project and Council is of the opinion 
that the petitioners for the said project should not be assessed 
an amount in excess of that being paid per front foot by the 
owners of the real property specially benefited by the 
previously constructed project; 

AND WHEREAS the special annual assessment to be imposed 
on the said lot is $23.43 for a period of fifteen years; 

AND WHEREAS the special annual assessment that would be 
imposed on the said lot if the owners thereof were assessed at 
the same rate per front foot as the owners of the previously 
constructed curb and gutter project is $16.17 for a period of 
fifteen years; 

BE IT RESOLVED that for the foregoing reasons the Council, 
by not less than two- thirds of all of its members, hereby deems 
and declares that the said lot would be unjustly affected by 
a special annual assessment of $23.43 for the said project and 
that such assessment be reduced to $16.17 as if the said project 
had been constructed at the same time as the said previously 
constructed curb and gutter project, to be paid annually for 
a period of fifteen years, and the Collector of Taxes is hereby 
directed to enter on the tax roll against the said lot the 
amount of the reduced special assessment, commencing in the 
year 1970. The difference in the said amounts shall be provided 
out of the general funds of the City. 


- CARRIED BY THE 
REQUIRED MAJORITY 
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MOTIONS (cont'd) 


4. Allocation of Land for Highway Purposes 
(W/S 5200 Block Rupert Street) 


MOVED by Aid. Bird, 
SECONDED by Aid. Wilson, 

THAT WHEREAS the registered owners have conveyed to the City 
of Vancouver, for highway purposes, the following lands: 

1. All that portion of Amended Subdivision "C" (see 71336-K) 
of Lot 5, Block 12, District Lot 37, Group 1, New 
Westminster District, Plan 3858, described as follows: 


Commencing at the south westerly corner of said Amended 
Subdivision "C"; 

Thence N 33° 41' E 15 feet following in the westerly 
limit of said Amended Subdivision "C"; ' 

Thence S 31° 09' 40" E. 33.13 feet, more or less, to 

intersection with the southerly limit of said Amended 
Subdivision "C" at a point 30 feet easterly from the 
south westerly corner of said Amended Subdivision "C"; 

Thence N 58° 04' W 30 feet following in the southerly 
limit of said Amended Subdivision "C" to the point of 
commencement. 

The same as shown outlined red on plan prepared by 

A. Burhoe, B.C.L.S,, attested to on November 19th, 1969 

and marginally numbered LF 4695. 


AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for highway purposes; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
highway purposes, and declared to form and constitute portions 
of highway. 


5. Milk Distribution Business: 
Vancouver 


The following Notice of Motion was submitted at the Council 
meeting on March 3, 1970: 

MOVED by Aid. Phillips, 
SECONDED by Aid. Rankin, 

THAT WHEREAS the milk distributing business in Vancouver 
is becoming concentrated in fewer hands; 

AND WHEREAS this has resulted in the elimination of milk 
delivery in the West End and may result in further reductions 
in service; 

THEREFORE BE IT RESOLVED THAT Council request that the 
Department of Consumer Affairs investigate the milk distributing 
business in Vancouver. 


- CARRIED 


The motion was put and. 


- LOST 


E / 
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MOIIONS (cont'd) 


6. Civic Entertainment: 
Policy 


The following Notice of Motion was submitted at the Council 
meeting on March 3, 1970: 

MOVED by Aid. Linnell, 
SECONDED by Aid. Rankin, 

THAT the terms of reference on civic entertainment be 
reviewed by the General Purposes Committee. 

The motion was put and, - CARRIED 


7. Accommodation of Transient Youth: 
Jericho Barracks 


MOVED by Aid. Calder, 
SECONDED by Aid. Linnell, 

THAT WHEREAS Vancouver has a situation develop every summer 
of transient youth travelling across the coi|intry who end up 
staying in Vancouver for a number of days; 

AND WHEREAS there are inadequate low cost facilities to 
accommodate these youths; 

AND WHEREAS the Jericho Defence lands Barracks which were 
turned over to the City are vacant; 

THEREFORE BE IT RESOLVED THAT the situation of the transient 
youth and the Jericho Barracks be referred to the Social Development 
Committee for report back. 


1. Education Costs and Municipal Services 
Union of British Columbia Municipalities 

MOVED by Aid. Wilson, 
SECONDED by Aid. Bird, 

THAT WHEREAS the B.N, A. Act places Education as a Provincial 
responsibility, 

AND WHEREAS the Provincial Government of British Columbia 
following entry into Confederation did assume for a number of 
years full responsibility for the cost of Education; 

AND WHEREAS successive governments have gradually unloaded 
their responsibility upon municipalities, rising from 9% up to 
todays cost sharing formula of 50%; 

AND WHEREAS the Provinci9.1 Government directs that the 
Home Owner Grant shall first be applied to its responsibility 
of Education costs, as described on the government designed 
Property Tax Bill; 

AND WHEREAS the Education of our youth is the No. 1 priority 
of all governments, to be paid by all citizens in accordance 
with their ability to pay; 


(notice) 


Notice was called and recognized by the Chair. 


NOTICE OF MOTION 


cont 'd . 
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KOTICE OF MOTION (cont 'd) 


Education Costs and Municipal Services 
U.B.C.M. (cont'd) 


AND WHEREAS Federal Provincial agreements now permit a 
Provincial Government to levy an extra percentage on corporation 
and personal income taxes, to provide for special regional needs; 

THEREFORE BE IT RESOLVED THAT the Union of B.C. Municipalities 
petition the Provincial Government to levy an additional income 
tax levy to provide for the approved basic Education costs now 
borne by the municipalities; 

FURTHER BE IT RESOLVED THAT the total Home Owner Grant be 
permitted to apply toward the cost of municipal services for 
which the municipality is totally responsible. 


The foregoing are Minutes of the Regular Council Meeting 
dated March 10, 19 70, and the reports referred to are those on 
Page(s) f^r H^i 


(notice) 


Notice was recognized by the Chair. 


The Council adjourned at approximately 3:30 p.m. 
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BOARD OF ADMINISTRATION . . . (WORKS) 1 

MARCH 6TH, 1970 


The following is a report of the Board of Administration: 


WORKS & UTILITY MATTERS 


CITY ENGINEER'S REPORT 
(dated March 6th, 1970 .) 


1. Building Encroachment onto Howe Street from 
Lots 31, 33 & S 34, Block 91, D.L. 5A1 
W/S 1100 Block Howe Street 

"The present agreement validating the encroachment of the foundation 
and wall encroaching onto Howe Street approximately U inches, has expired. 
The owner wishes to renew the agreement. 

I RECOMMEND that the encroachment of approximately U inches onto 
Howe Street from the building situated on Lots 31 to 33 and the South Half 
of 3A, Block 91, D.L. 54-1, be validated in accordance with the Encroachment 
By-law, the annual rental to be $22.00 in accordance with the recommendation 
of the Supervisor of Property & Insurance" 

Your Board RECOMMENDS that the foregoing be approved. 


2. Closing Portion o f First Avenue West of 
Clark Drive and Unnamed Street West of 
Clark Drive North of First Avenue 


"The City is resubdividing a site north of First Avenue between 
Clark Drive and Vernon Drive. A portion of highway dedicated by Plan 606 
in Block 59, D.L. 2(^Uk is surplus to our highway requirements. 

I RECOMMEND that all the street dedicated by Plan 606 lying r^orth of 
First Avenue and west of Clark Drive be closed, stopped up and title' taken 
thereto and subdivided with the adjacent City-owned Lots 1 to 17, Block 59, 
D.L. 26U." 

Your Board RECOMMENDS that the foregoing be approved. 

3. Encroachment onto the North side of First 

Avenue West of Main Street From the Building 
Situated on Lot 7. Block E. D.L.'s 200A & 2037 

"The new 2-storey concrete block building constructed on the above- 
mentioned Lot 7 encroaches onto First Avenue a maximum of 5 inches. The 
building is 78 feet in length. The owner requests the validation of this 
encroachment. 

I RECOMMEND that the encroachment be validated in accordance with 
the Encroachment By-law, the annual rental to be $15.00 in accordance with th 
recommendation of the Supervisor of Property & Insurance." 


Your Board RECOMMENDS that the foregoing be approved. 
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4.. Local Improvement Reduction in Scope 

(Curbs and Gutters, Price Street, from Joyce to Boundary) 

"This local improvement project 'by petition' was advanced to a Court 
of Revision in June of 1968 and approved by Council. Subsequently, however, 
the Planning Department brought forward a proposal for resubdivision of an 
area, largely City-owned, which straddles the local improvement project. 
This will involve the closing of existing lanes and the opening of new streets 
and Danes and if the local improvanent were constructed as advanced, a considerable 
amount of curbs and gutters would have to be broken out and rebuilt to suit the 
new subdivision. Work on the local improvement, therefore, has been delayed. 
We are now advised that it may be as much as two years before actual resubdivis:.on 
of the 1 and s abutting Price Street takes place. All of the property owners who 
signed the Local Improvement Petition are in the westerly part of the project 
and so that they may have their curbs without further delay, it is proposed that 
the curbing proceed in this section and that the easterly section be advanced 
as a new project in conjunction with the resubdivision scheme. 

I therefore RECOMMEND that this Local Improvement Project (Item 64- 
of Schedule 374) be reduced in scope to: 

'On the south side of Price Street, from Joyce Street to the lane 
east of Ruby Street and on the north s ide of Price Street from 
Joyce Street to the east property line of Lot 36, Block 88, 
D.L.'s 36 and 51' " 

Your Board RECOMMENDS that the foregoing be approved. 
RECOMMENDAT I ON 

5. Tender No. 57-70-1 - Supply and Delivery 
of Meters for Waterworks Service 


The City Engineer and Purchasing Agent report as follows: 

"Tenders for the above were opened by your Board on January 26, 
1970, and referred to the City Engineer and Purchasing Agent 
for report. The working tabulation is on file in the Purchasing 
Agent's Office. 

Bidders were requested to submit prices on: 

(a) Meters equipped with standard registers. 

(b) Meters equipped with remote reader units. 

(c) Extensions for dials. 

(d) Remote reader units. 

The total costs shown are based on an estimated quantity for a 
12 month period and include taxes and adjustments (including 
5% Provincial S.S. Tax), to the tendered prices as set down in 
the Schedule of Quantities and Prices. 

The recommended bids for meters are for the lowest bids which 
meet specifications. The recommended bids for extensions for 
dials and remote reader units are for either the lowest bids 
which meet specifications, or the lowest bid meeting speci- 
fications for the item which will fit the corresponding meter. 


cont/d 
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Board of Administration, March 6, 1970 . . . (WORKS) ... 3 
Clause 5 cont/d 

The City Engineer and the Purchasing Agent RECOMMEND acceptances 
as follows: 

EMCO LIMITED 

Items 25 and 26 at a total estimated cost of $1155.00. 
NEPTUNE METERS LTD. 

Items 8, 9, 10, 22, 23 and 24 at a total estimated cost of 
$8167. 12. 

ROCKWELL MANUFACTURING CO. LTD. 

Items 1 - 7, 11 - 21, and 27 - 33 at a total estimated cost of 
$73,077.09. 

When Council has made the' award, contracts will be prepared to 
the satisfaction of the Corporation Counsel." 

Your Board 

RECOMMENDS that the report of the City^ Engineer and Acting Purchasing 
Agent be approved. 


* * * * * 


FOR ADOPTiO:! S^c ?AGi:(: 


:s) y^-- 
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Board of Adraini 3 tration, March 6, 1970 ' (HARBOURS - 1) 

HARBOURS AND PARKS MATTERS 

RECOMMENDATION 

1. Request for Amendment to Tjease 

City to Kerrisdale Community Centre Society 
Respecting Kerrisdale Arena 

The Director of Finance reports: 

"The lease requires that surplus earnings are to be turned 
over to the City to be held in trust for capital expend- 
itures and other expenditures detailed in the lease upon 
approval of the Board of Parks & Public Recreation, 

The Society is requesting that their working capital fund 
required in the operation of the Arena and originally 
provided from net revenues be increased from $10,000 to 
$12,000. The Board of Parks and Public Recreation 
have approved this request by their resolution of January 
26th as 'being reasonable for the needs of the operation. ' 

The Director of Finance recommends, that the lease be 
amended to provide that the working capital fund be 
established at $12,000." 

Your Board RECOMMENDS that the recommendation of the Director 
of Finance be approved. 


'FOR :^ag:(S) ^M- 
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Board of Administration, March 6, 1970 .... (BUILDING - 1) 

BUILDING AND PLANNING MATTERS 

RECOMMENDATION 

1. Proposed Public Housing Project: 
S.E. Sector - Area A - Site No. 5 

The Director of Planning reports as follows: 

"City Council on June 21, 1968, considered a report from the 
Board of Administration dated June 20, 1968, regarding the City- 
owned land in the South-east Sector and made certain decisions 
about the disposal of sites in Areas A and C. Two parcels in 
these areas, namely Site No, 5 in Area A (south of Captain Cook 
Elementary School) and Site No, 9 in Area C were designated as 
public housing sites. ^ 

Council on September 23, 1969 approved a recommendation of the 
Board of Administration dated September 19, 1969, that the senior 
governments be requested to investigate the constructior^ of 
public housing under Section 35A of the National Housing Act on 
Site No, 9 in Area C of the S.E. Sector and that the Director of 
Planning be instructed to supply to the senior governments 
information on distribution of accommodation and othdr technical 
matters. The formal request to the senior governments was made 
on September 24, 1969. 

Because negotiations were being carried on with the School Board 
with respect to the size and dimensions of the Captain Cook 
School site, no formal application for public housing on Site 
No. 5 could be made at that time. These matters have been 
resolved by Council action of February 17, 1970, and revised 
boundaries for Site No, 5 have been agreed. 

The Planning Department's S.E. Sector report of May 16, 1968, 
considered by Council on June 21, 1968, recommended that the 
future zoning of the public housing sites be (CD-I) Comprehensive 
Development District. An application for rezoning certain 
specific parcels in the S.E. Sector, including Sites 5 and 9, 
will be made shortly. 

It is recommended that: 

(1) The senior governments be requested to investigate the 
construction of public housing under Section 35A of the 
National Housing Act on Site No. 5 in Area A of the 
S.E, Sector; 

(2) The Director of Planning be instructed to supply to the 
senior governments information on distribution of 
accommodation and other technical matters." 


Your Board RECOMMENDS that the recommendations of the Director of 
Planning be approved. 
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Board of Administration, March 6, 1970 


(BUILDING -2) 


CONSIDERATION 

2 . 1190 Mathews Avenue 

The Corporation Counsel reports as follows: 

"The Director of Permits and Licenses advises that the above 
premises appear to be used, and have been used, as a lodging 
house contrary to the Zoning and Development By-law. Normally, 
the action to be taken would rest with the City Prosecutor's 
Office and a charge would be heard in Provincial Court. 

These premises have, however, been the subject of litigation at 
the suit of the Shaughnessy Heights Property Owners' Association 
and in November, 1968, an injunction was granted ordering the 
owners/occupiers to cease violating the Shaughnessy Heights Act 
by operating a lodging house. It would appear on the surface 
that the injunction is not being observed but, as the 
Shaughnessy Heights Act expired on January 1st, 1970, it would 
seem almost academic for the ratepayers to institute contempt 
of Court proceedings. Since the Shaughnessy Act has expired, 
the City's Zoning By-law now prevails and, as the present 
continued use is a violation of the by-law, the question of 
enforcement arises. 

There are two courses open to the Director. He can follow the 
usual charging procedure in Provincial Court, or Council can 
authorize the institution of a Supreme Court action for an 
injunction. 

As the matter has already been the subject of an action in 
Supreme Court, it would appear that if the City is to proceed 
this would be a more satisfactory course of action than action 
in the Provincial Court. 

If an injunction is granted in Supreme Court, observance is more 
readily assured when contempt procedures are taken if there is 
not voluntary compliance. " 

Your Board submits the foregoing report for Council's consideration. 
INFORMATION 

3. Fairview Slopes Ratepayers' Association 
re Construction of Warehouses 


At a meeting of the Fairview Slopes Ratepayers' Association 
hold on January 13th, 1970, concern was expressed over the continuing 
cons ti'uc lion of warehouses in tho Fairview Slopes area. A motion 
was passed at tho mooting calling on Council to immediately stop 
issuing pormi Is J'or warehouses builtlings in this area, with a view 
to having- a by-law passed l<> pi-ohibit fiii'thor issuing of pormits. 

The Director of Planning reports as follows: , 

"On January 13th, 1970, City Council resolved as follows: 


'THAT WHEREAS the redevelopment of False Creek is a pressing 
City issue; 

AND WHEREAS the City Planning Department has proposed several 
concepts for the long range redevelopment of the whole False 
Creek area of which Concept 4 appears to be the most viable; 


cont 'd . 
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Board of Administration, March 6, 1970 


(BUILDING - 3) 


Clause #3 continued: 

AND WHEREAS the City has acquired property from the 
Provincial Government to hold approximately 85 acres on 
the South side between Cambie and Burrard Bridges Which 
is ripe for redevelopment; 

BE IT RESOLVED THAT the Technical Planning Board be 
instructed as follows: 

(a) bring forth a development plan for the redevelopment 
of the area generally between Burrard and Cambie 
Bridges north of 6th Avenue for the consideration of 
Council. This plan would serve as the guideline for 
subsequent rezoning(s) to CD-I Comprehensive Develop- 
ment District to permit the uses suggested in Concept 4 
and to designate the form and density of development 
and be the basis of development by the City. 

(b) bring forth proposed amendments to the Zoning and 
Development By-law to permit the development of 
residential and commercial uses on the Fairview Slopes 
(generally north of the lane south of Broadway to 

6th Avenue between Granville and Cambie Streets) 

AND THAT the Director of Planning make an application to 
amend the Zoning and Development By-law along the lines 
aforesaid in (b) in regard to the area generally described 
as the Fairview Slopes. ' 

Pursuant to Council's instructions, the Director of Planning 
has made application to amend the Zoning By-law accordingly. 
Any applications for development permits received will be 
reviewed in the light of these instructions and where necessary 
will be referred to Council with a view to withholding consent 
under Section 570 of the Vancouver Charter." 

Your Board submits the report of the Director of Planning for the 
information of Council and suggests that a copy of this report be 
forwarded to the Fairview Slopes Ratepayers' Association. 


(Copies of communication from Mr. John E. Parker are 
circulated for the information of Council) 


**** 


FOR MiOTilOn 31 
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LICENSES & CLAIMS MATTERS 


RE COMMENDATION : 

1. Enquiry Regarding Auctioneer's Requirements 

Mr. B. Dryvynsyde of Bull, Housser & Tupper, Barristers and Solicitors, 
requested January 22, 1970 that the residency requirement in Section 9 (1) 
of the License By-law #4450 be amended. He states that:- 

"We act for a specialist auctioneer who carries on business in 
the Province of Ontario. From time to time our client has 
occasion to conduct auctions in the Lower Mainland area of this 
Province and is obliged to hold these auctions in the Municipality 
of West Vancouver due to the restrictions set out in Section 9 
(1) of the above by-law." 

He further states that:- 

"There are some items of merchandise which can only properly 
be sold by a specialist in the subject field ..." 

The Director of Permits and Licenses reports as follows:- 

"Section 9 (1) provides that:- 

'An auctioneer's license shall be issued only to a person who 
offers satisfactory proof to the Inspector that immediately 
prior to the date of his application for such license he has 
been a bona fide resident of the Province of British Columbia 
for a continuous period of not less than one year. ' 

This section was included in the Auctioneer's By-law passed by Council 
September 20, 1957 which resulted from improper practices being employed 
by some auctioneers at that time. The by-law controlled the situation 
and no further problems have occurred since 1957- The Auctioneer's 
By-law was incorporated into the new License By-law which was passed by 
Council September 23, 1969. 

It is now considered that the residency requirement contained in Section 
9 (1) is no longer necessary because the remaining sections of the by-law 
provide adequate control of Auctions and Auctioneers. The License 
Inspector and the Corporation Counsel concur with this opinion. 

RECOMMENDED that the Corporation Counsel be instructed to prepare the 
necessary amendment to the License By-law to delete the residency require- 
ment that is presently a condition to the issuance of an Auctioneer's 
License." 

Your Board RECOMMENDS that the above report be adopted. 


FOR ADOPTiO:i 3E rAG:(5) 
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Board of Administration, March 6, 1970 (FINANCE -1) 

FINANCE MATTE RS 

RECOMMENDATION 

1 , Tender No, 12-70-1 

Fire, Police & Pound Uniforms, 
Overcoats and Raincoats 


The following report, with respect to the above-noted tender, 
has been received from the Purchasing Agent, the Chief Constable, 
and the Fire Chief: 

"We recommend acceptance of the overall low bid, totalling 
$95,071,85, plus 5% tax, submitted by Gordon Campbell Ltd., 
a local, unionized firm, which supplied the uniforms, over- 
coats and raincoats last year. 

We further recommend that Council authorize this contract in 
advance of Council approval of the 1970 Budget, The Fire and 
Police uniforms are covered by union agreements and early 
ordering will satisfy the union request that deliveries be 
made by July 15, 1970, 

The City Pound is not covered by a similar union agreement, 
but as the cost of Pound uniforms is less than 1% 6f the total 
contract price ($903,69 plus 5% tax), we believe it should be 
awarded at the same time as the other items, and have, therefore, 
included this amount in the above recommendation," 

Your Board RECOMMENDS the recommendations of the Purchasing Agent, 
Chief Constable and Fire Chief be approved. 


CONSIDERATION 

2, Dominion Firefighters Curling Championship: 
Grant 


A letter dated February 24th, has been received advising that 
four Firefighters have earned the right to represent British 
Columbia in the Dominion Firefighters Curling Championship, to be 
held at Shawinigan Falls, Quebec, March 29 - April 2nd, The four 
curlers advise that it will cost $350,00 per man (travel, 
accommodation, meals, etc) and endeavours are being made to 
raise half of this amount by holding a social dance. 

The curlers are therefore requesting a Civic Grant of $700,00, 
to enable them to participate in the Dominion Championships. 

Your Board notes that Council has taken the following action 
with respect to similar requests in the past, 

Dec. 1968 - B,C. Wheelchair Sports & Recreation Ass'n, 

- Travel to Paralympic Games in Israel 

- $1,500,00 approved, 

Oct, 1968 - U.B,C, Thunderbirds Football Team 

- Travel to Hawaii 

- Not approved, 

June 1969 - Hawks Field Hockey Club 

- Tour of Australia, New Zealand and Japan 

- Not approved 

Your Board submits the foregoing for the consideration of Council, 


MAR 10 1970 


68 


Board of Administration, March 6, 1970 


(FINANCE -2) 


3. 


Canadian Expo '70 Girls' Bicycle Caravan 
Grant 


A letter has been received from the President of the Canadian 
Expo '70 Girls' Bicycle Caravan, requesting a Civic Grant of an 
unspecified amount to assist the group, who intend travelling to 
Expo '70, Japan for twenty-one days, representing Canada as 'good 
will ambassadors'. 

The organization has reservations on a charter flight leaving 
April 17th, and some $10,000 is still required to pay for their 
trip , 

It is advised that a $5,000 grant was obtained some time ago, 
from the Federal Government and $1,000 from the Province of Quebec 
(about 60% of the girls are from Quebec, and the balance from the 
other provinces in Canada) . 

Your Board notes that Council has taken the following action 
with respect to similar requests in the past. 


July 1969 - B.C. Beefeater Band 

- Travel to Europe 

- $500 approved 

Feb, 1969 - Vancouver Ladies Pipe Band 

- Request for $1,000 to tour Scotland 

- No action taken 


Your Board submits the foregoing for the consideration of Council, 


(Copies of the letter and current news releases concerning 
the group are circulated for information of Council) 


"On the basis of certain inf orjnation and documents 
received by the Assessment Commissioner during 1969, 
there was a substantial change made in the assessment 
on that portion of National Harbours Board property which 
the City alleges is under lease to United Grain Growers 
Ltd. This is not a registered parcel but is shown on 
National Harbours Board Plan 3-B-2-761 as Parcels 'A' 
and ' B ' . 

In 1969 the assessment on the land was $113,^35 taxable 
and $117,175 exempt. For 1970 it was changed to $I|.65,280 
taxable. The improvements in 1969 were $2,291,190 
taxable and $1,286,930 exempt, and were changed for 1970 
to $3,578,120 taxable. 

The Company took an appeal to the Court of Revision and 
argued successfully that they were neither occupiers 
nor tenants of the properties shown as exempt on the 
assessment roll for 1969. The result was that the Court 
ordered that the assessment be reduced to the figures 
shown on the 1969 roll. This represents a reduction of 
approximately $38,000 in taxes. 


RECOMMENDATIONS 


Assessment Appeal 

United Grain Growers Ltd. 


The Corporation Council reports as follows: 


continued . . . / 3 
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Item No« li cont'd 

After considering this matter at some length, it is my 
opinion that this company is a tenant of all of the afore- 
mentioned property and I would recommend that Council approve 
and consent to the Assessment Commissioner appealing the 
decision of the Coiort of Revision to the Assessment Appeal 
Board in respect of the above-described property. Section 
385 of the Charter requires the consent of Council as a 
condition precedent to any appeal by the Assessment 
Commissioner. " 

Your Board 

RECOMMENDS that the report of the Corporation Counsel be approved. 


69 


5. Bill to Amend Landlord and Tenant Act 

The Corporation Counsel reports as follows: 

"The proposed Act, if passed, wi!ll come into force on a 
day to be fixed by the Lieutenant-Governor and he may 
fix different dates for the coming into force of the several 
provisions of the Act. It is my opinion that no- action 
by Council will be required until the Act takes effect. 

In general, the proposed Act covers the same areas as 
does the City's by-law. It contains provisions dealing 
with tenants' privacy, ' the obligation of a landlord to 
mitigate his damages where a tenant vacates before the 
end of the tenancy and making the landlord responsible 
for providing and ma.intalning rented premises in a good 
state of repair and fit for habitation. 

Under the Act, security deposits are prohibited unless a 
Municipality by by-law otherwise provides. At the present 
time, the City's by-law permits security deposits of $25.00 
in the case of unfurnished premises and $50.00 in the case 
of furnished premises. 

The proposed Act prohibits rent increases during the first 
year of a tenancy. Following the first year, the rent can 
be raised only after the tenant has received three months' 
notice in writing. If a landlord increases the rent 
without first having given the required notice, he is 
liable on summary conviction to a fine not exceeding 
$1,000.00. 

The provisions of the proposed Act will be enforced 
directly in the Courts. This differs from the procedure 
under the City's by-law where a matter is heard first by 
the Grievance Board, which is empowered to make an order. 
It goes to Court only on non-compliance with an order 
made by the Board. 

The proposed Act provides that Council may establish a 
Landlord and Tenant Advisory Bureau whose function will 
be to advise landlords and tenants on tenancy matters 
and to mediate disputes between them. 

In my opinion, if and when the proposed Act comes into 
force it will take precedence over the City's by-law. In 
order that the law in relation to rentals of residential 
premises will be clear and certain, I recommend that ^rhen 
the proposed Act takes effect Council follow the following 
course : 


continued . . / i|. 


MAR 10 1970 

Board of Administration, March 6, 1970 


(FINANCE 


70 
- k) 


Item No. 5 cont'd 

'A. Repeal the Rental Accommodation Grievance Board 
By-law. 

B. Determine whether security deposits should be 
permitted and, if so, in what amounts. If they 
are to be permitted, instruct the Corporation 
Counsel to prepare the necessary by-law. 

C. Determine whether a Landlord and Tenant Bureau 
should be established and, if so, how it is to 
be constituted. If one is to be constituted, 
instruct the Corporation Counsel to prepare the 
necessary by-law.'" 

Your Board 

RECOMMENDS that the report of the Corporation Counsel be adopted. 
CONSIDERATION 

6. Crisis Intervention and Suicide Prevention Centre 
- Rental of Queen Elizabeth Theatre 

A letter has been received from the Crisis Intervention and 
Suicide Prevention Centre advising that it is their intention 
to produce a play "Quiet Cries" to draw attention to the high 
suicide rate in Greater Vancouver. The play will be followed 
by a panel discussion of three psychiatrists. 

A tentative booking has been made in the Queen Elizabeth 
Theatre for Sunday, April 26, 1970, at 8:00 p.m., and the 
organization is requesting that the City absorb the costs of the 
rental of the Theatre, amounting to $600.00. 

Your Board notes that Council has dealt with similar 
requests in the past as follows: 

June 1968 - United Nations Association - - Approved. 

Half of Theatre rental re United 
Nations Day. 

May 1968 - CKNW Orphans' Fund - - $300 Approved 

Rental for charity performance 

Your Board submits the foregoing for the consideration of 
Council . 


7i 
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BOARD OF ADMINISTRATION 


PERSONNEL MATTERS 
REGULAR REPORT FEBRUARY 27, 1970 

RECOMMENDATION 


1. Salary and Classification Review - 

One Posilion - Museum Collections Assistant, 
Cui'atorial Division, City Museums Department. 

The Director of Personnel Servi.ces reports as follows: 

"On December 16, 1969, City Council cidopted a report of the 
Board of Administration on staffing arrangements in the City 
Museums Department. One of the items contained in that report 
was the recommendation that the Director of Personnel Services 
would report to the Board of Administration at a later date on 
the salary and classification of one position of Museum 
Collections Assistant in the Curatorial Division. The review 
of this position has now been completed. 

The incumbent of this position (D. A. Hayes) is responsible 
for the organization and maintenance of a reference library 
for the Centennial Museum Complex, performing research work 
for museum and planetarium staff and preparing various 
bulletins and descriptive brochures. These functions are 
performed with greater independence of action than was 
originally contemplated when the position was established. 
After comparing these duties and responsibilities with those 
of related internal classes and also with those of professional 
librarians in the City's service, I recommend that the position 
be reclassified as Museum Library Assistant, Class Specifica- 
tion No. 361-1 and rated at Pay Grade 20 ($562-675). 

The estimated recurring annual cost of this proposal determined 
by the increase in the final step in the pay range at 1969 
rates and including fringe benefits at 10% will be' $8o5. 

The Comptroller of Accounts reports that the additional funds, 
estimated at $165 for 1969 (6 months) and $330 for 1970 (12 
months) (1969 rates) will be provided by an adjustment of the 
1970 departmental salary appropriation during budget review. 

The Director of Museums and the Business Manager, Vancouver 
City Hall Employees' Association are in agreement with this 
recommendation. ' 


SUMMARY 

Present Proposed Effective; 

Incumbent Classification Classification Date 


D.A. Hayes Museum Collections Museum Library July 1, 

Assistant Assistant 1969 
Pay Grade I8 Pay Grade 20 

($511 - Glk) ($562 - 675) . 


Cont' d. 


1 197{] 


Board of Administration, February 
Clause No. 1 (Cont ' d. ) 

Your Board 
RECOMMENDS ( 1 ) 

(2) 


27, 1970 (REGULAR PERSONNEL - 


that the foregoing recommendation of the Director of 

Personnel Services be adopted; 

that the following Class Specification, as prepared 

by the Director of Personnel Services, be adopted: 

/361-1 Museum Library Assistant. 


(Copies of Class Specification No. 361-1 are circulated for 
the information of Council.) 
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BOARD OF ADMINISTRATION 


PROPERTY MATTERS 


MARCH 6, 1970 


The Board considered matters pertaining to Properties and submits the 
following report. 

PART I 


SALES 


RECOMMENDATIONS 


1. RECOMMENDED that the following offers received by the 

Supervisor of Property and Insurance be approved under the terms and 
conditions set down by City Council: 

Re: Lots 6, 7 & 9, Blk. 'B', D.L. 337, Plan No. 13i|92 


CONDITIONS 


NAME 

LOT 

APPROX.SIZE 

SALE PRICE TERMS 

Wakefield 
Rpflltv Ltd. 

6,7 
& 9 

Irregular 

$li4.,527.00 9-3/k% 
each 

Re : 

Lot 
Sit: 

12, Blk. 'B', 

N/S Coleridge 

D.L. 337, Plan No. 13i;92 
Ave., W. of Raleigh St. 

NAME 

LOT 

APPROX.SIZE 

SALE PRICE TERMS 

D.A. Frith 

UOxiS L/I U.O L/-L(JXi 

Ltd. 

12 

57.5' X 90.55 

' $13,720,00 9-3/k% 

Re : 

Lot 
Sit: 

13, Blk. 'B', 

N/S Coleridge 

D.L. 337, Plan No. 13i|92 
Ave., W. of Raleigh St. 

NAME 

LOT 

APPROX.SIZE 

SALE PRICE TERMS 

Wakefield 
Realty Ltd. 

13 

57.5' X 90.1^.1 

' $13,757.00 9-3/k% 

Re : 

Lot 
Sit: 

93, D.L. 729, 
E/S Ross St., 

Plan 13271 
South of i4-5th Ave. 

NAME 

LOT 

APPROX.SIZE 

SALE PRICE TERMS 

Lite 

Construction 
Ltd. 

93 

Irregular 

$12,200.00 9-3/k^ 

Re : 

Lot 
Sit: 

9k, D.L. 729, Plan 13271 
S/S 1^7th Ave., East of Elgin St. 

NAME 

LOT 

APPROX.SIZE 

SALE PRICE TERMS 

Lit© 

Construction 

9k 

Irregular 

$12,600.00 9-3/kfo 


Ltd. 


Peat known to 
e^xist m area & 
no guarantee give: 
to soil stability 


CONDITIONS 


Peat known tj 
exist in area & 
no guarantee give 
to soil stability 


CONDITIO^ 

Peat known to 
exist in area & 
no guarantee give 
to soil stability 


CONDITIONS 


This lot is known 
to contain peat a: 
no guarantee give 
to soil stability 


CONDITIONS 


This lot is known 
to contain peat a 
no guarantee is 
given to soil 
stability. 


continued . . . / 2 
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Item No. 1 cont 'd 


Re: Lot 95, D.L. 729 & 663, Plan 1327I 

Sit; S/S i4-7th Ave., East of Elgin Street 


NAME 


LOT APPROX.SIZE 


SALE PRICE 


TERMS 


Lite 

Construction 
Ltd. 


95 


Irreeular 


$12,100.00 9-3 


CONDITIONS 

1) Sale of Lot 95 
siifbject to a 
public utility- 
easement over 
East 6'. 

2) This lot known 
to contain peat 
and no guarante 
given to soil 
stability. 
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PART II 
SUNDRIES 

2. Acquisition for Urban Renewal - Project 6 
Lots on the S.W. Corner Cassiar & McGill Sts. 

The Supervisor of Property and Insurance reports as follows: 

"Reference is made to Item 9, Property Matters, May 27, 
1968, confirmed by Council May 31> 1968, approving the 
expropriation of Lots 519 and 520 T.H.S.L., which are 
situated on the South-West corner of Cassiar and McGill 
Streets, the owner having previously refused an offer of 
$17,600.00. 

This property comprises 2 vacant lots each measuring 
66' X 132' with Lot 519 being zoned R.S. 1 and Lot 
520 zoned C-1. 

The City Solicitor has reviewed the independent appraisals 
obtained by the City which formed the basis of the City's 
previous offer herein. In the light of subsequent 
updated appraisals a higher value of comparable properties 
is indicated. With a view to strengthening the City's 
position in the event of arbitration, the City Solicitor 
suggests that an increased offer of $23,700.00 be made 
for the acquisition of this property. 

RECOMMENDED that the City's offer herein be increased to 
$23,700.00 inclusive of all considerations." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 

3. Acquisition for Provincial Courts (Vancouver) 
231 Gore Avenue 

The Supervisor of Property and Insurance reports as follows: 

"Lots 18 & 19 are located in Block 5, D.L. 196, bounded 
by Main Street, Powell Street, Gore Avenue and Cordova 
Street, being the site of the proposed new Provincial 
Courts (Vancouver) Complex confirmed by City Council on 
Nov. 25, 1969. 

These premises comprise a corner site with a frontage of 
76.[).1' on Cordova Street to a depth of 122' on Gore 
Avenue, zoned M-2 Indust::*ial, improved with a former 
service station building having a floor area of 1100 sq. 
ft. erected in 195^+* Thfe building contains 5 plumbing 
fixtures, has a tar and gravel roof, concrete hollow 
block walls, a concrete foundation and is heated by an 
overhead gas unit. There is a ft. high concrete 
retaining wall along the west boundary and the Isalance 
of the site is black topped. Access is provided by 
commercial crossings. This building is in average condition 
for age and type. Said property is occupied by an auto 
electric firm on a month-to-month basis. It is proposed to 
demolish the building when vacant. 

Following negotiations, the owner has agreed to sell for 
the sum of $20,000.00 as of Dec. 3I, 1970. This price 
represents the amount paid for the property in I967. 

RECOMMENDED that the Supervisor of Property and Insurance 
be authorized to acquire this property for the sum of 
$20,000.00 on the foregoing basis chargeable to Code 
4112/1207." 

Yovir Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 

**** 
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REPORT TO COUNCIL 
STANDING COMMITTEE ON HEALTH AND WELFARE 
FEBRUARY 26. 1970 


The Standing Committee of Council on Health and Welfare 
met on Thursday, February 26, 1970, at 9:30 a.m., in the No. 1 
Committee Room, Third Floor, City Hall. 

PRESENT ; Alderman Linnell (Chairman) 

Aldermen Bird, Broome, Calder, Hardwick, 

Phillips, Rankin, Sweeney and Wilson. 

ABSENT ; His Worship the Mayor (Civic Business) 
Alderman Adams (Leave of Absence 

CLERK TO 

THE COMMITTEE; M. James 


The Minutes of the meeting held February 5, 1970, were 

adopted. 

PART I 

The following recommendation of the Committee is submitted 
for the action of Council; 

RECOMMENDATION 

1. Social Service Department 
Transient Youth - Hostels 

Under date of February 25, 1970, the Board of Administration 
submitted a report of the Administrator of the Social Service Depart- 
ment which outlined a condition which had become detrimental to the 
continuing efficient operation of the Department. The report cited 
as an example the difficulty the Department had in arranging for 
assistance for young persons between the ages of 17 and 25 appearing 
for assistance as a family unit without proof of marriage. The Social 
Service Administrator recommended that the following statement be 
adopted by Council as an indication of support for the ongoing policy 
of the Department in this particular type of situation; 

"The Administrator, Social Service Department, shall at his 
sole discretion direct young persons between the ages of 
17 and 25, if not legally married, to the Pacific Hostel 
in the case of males, and to the Y.W.C.A. in the case of 
females, or other similar facilities. If these persons 
should refuse this form of assistance, cash assistance 
shall not be granted, it being noted that Hostel assistance 
consists of shelter, food and a weekly cash allowance; in 
addition. Counsellors are available at the Hostels to 
provide guidance and may arrange to return the youth to 
his or her home . " 

Your Committee discussed this matter and 

RECOMMENDS that the recommendation of the Social Service Administrator, 
quoted in the report of the Board of Administration dated February 25, 
1970, on the subject matter of the use of Hostels for transient youth, 
be adopted. 


2 
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-ST./\NDING COMMITTEE ON HEALTH AND WELFARE 2 

FEBRUARY 26, 1970 


PART II 

The following actions of the Committee are reported for 
the information of Council: 

INFORMATION 

2. Ambulance Service - Federated Legislative Council 
Elder Citizens Association of British Columbia 

Mr. C. Frank Way, President of the Federated Legislative 
Council Elder Citizens Association of British Columbia, requested an 
appearance before the Health and Welfare Committee re the matter of 
ambulance services. Your Committee, at its previous meeting, agreed 
to hear the delegation and Mr. Way appeared this date. 

The Committee was advised of a concern of the group for 
that portion of the population which has retired and is not either 
supported by public funds or by ample personal reserves. The dele- 
gation brought to the attention of the Committee the Bill to be 
submitted to the present sitting of the Legislative Assembly, which 
would have the effect of amending the Municipalities Aid Act by 
increasing the grant by an amount of $2.00 per capita and which 
directed that this increase and the increase which had been enacted 
in 1969 would be first applied to the provision of ambulance service 
for residents of the municipality. 

The Committee was advised of the information received from 
the Greater Vancouver Regional Hospital District to the effect that 
the Technical Committee of that District, which was presently studying 
emergency facilities, would study ambulance facilities in the very 
near future. The Committee was also supplied with copies of the 
memorandum of the Secretary of the Provincial Treasury Board,' dated 
April 25, 1969, which indicated the expectations of the Provincial 
Government in the application of the per capita grant funds. 

Reference was made to the present agreement between the 
City of Vancouver and Metropolitan Ambulance Services for the pro- 
vision of ambulances in the City of Vancouver and the previous 
actions of Council when the agreement was last considered. 

The Committee discussed the matter and 

RESOLVED that a small Sub-Committee of the Health and Welfare Committee 
be struck to review and investigate the situation of ambulance service 
and the per capita grant structure (The Chairman advised that the 
appointments to this Sub-Committee are Aldermen Phillips, Bird and 
Ranki n) . 


3'. Social Service Department 

At the last meeting of your Committee, consideration was 
given to the briefs from the United Community Services, B. C. 
Association of Social Workers„ Unemployed Citizens Welfare Improve- 
ment Council and Crisis Intervention and Suicide Prevention Centre 
and the report of the Board of Administration dated February 2, 1970. 
At that meeting, your Committee 

"resolved that a presentation be prepared by the administration 
for submission to the Senior levels of government on the urgent 
need for an increase in the basic grants to realistic levels 
of support. 

FURTHER RESOLVED that the administration use as a guide the 
information supplied by the brief and letter of the U.C.S. 
and other organizations. 


. Cont'd. 
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STANDING COMMITTEE ON HEALTH AND WELFARE 3 

FEBRUARY 26, 1970 

Clause No. 3 (Cont ' d. ) 

RESOLVED that, at the next meeting of this Committee, the 
question of the operation of meal service by the City Social 
Service Department be a topic on the Agenda, the City Social 
Service Department, U.C.S. and B.C.A.S.W. be asked to attend 
and that the Unemployed Citizens Welfare Improvement Council 
and the Administrator of the Social Service Department be 
requested to invite representative recipients to this 
me e t i ng . " 

In compliance with the Committee's instructions, the Board 
of Administration, under date of February 23, 1970, submitted a 
report relating to current schedule and departmental proposals for 
social allowance rates, separation of the provision of financial 
support and social services, samples of support presently being 
granted, overages, and the development of a meal service by the City 
of Vancouver Social Service Department. 

In compliance with the instruction to the Administrator of 
the Social Service Department, two clients of the Department were 
present to meet with the Committee. One client, presently residing 
in Raymur Housing Project, receives an allowance of $166 per month 
and pays a monthly rental for $3i| for herself and her family. The 
other client receives monthly support of $290 and lives in privately 
arranged accommodation at a rental of $210 per month. Both are 
presently in the "opportunities program" and are allowed to receive 
earned income of up to $50 per month before a deduction is made in 
the assistance granted. The Members of the Committee discussed at 
length with the two clients various points, and the clients advised 
the Committee of certain points which they felt would be of benefit, 
both to the client and to the Department. 

The Assistant Administrator of the Social Service Depart- 
ment spoke to the departmental proposals shown in the table in the 
report of the Board of Administration and advised the Committee 
Members how these proposals were developed. 

It was noted that the Provincial Government had announced 
an increase in the basic rate of $5 per person per month. It was 
also noted that the present formula under which the Department must 
operate does not meet, in the City of Vancouver, the rental require- 
ments. The Committee also heard from representatives of the 
Unemployed Citizens Welfare Improvement Council, who filed with the 
Committee an undated brief entitled "Notes on the Welfare Department 
Report" and a statement by the group on the recent increase announced 
by the Provincial Government. 

The Committee also heard briefly from a representative of 
the B. C. Association of Social Workers, Greater Vancouver Area 
Branch, who filed with the Committee a statement and supplement to 
their previous statement dated December 22, 1969. 

Your Committee discussed the information presented both 
orally and in report form and 

RESOLVED that the proposals contained in the report of the Board of 
Administration dated February 23, 1970, under the heading "Rates of 
Social Allowances" be the basis of a brief to be submitted to the 
Provincial Government. 

FURTHER RESOLVED that the report of the Board of Administration and 
other material submitted to the Committee this date be received. 


. k 


MAR 10 1970 

STATJDING COMMITTEE ON HEALTH AND WELFARE l\. 

FEBRUARY 26, 1970 


Social Service Department 
Proposals for Discussion 

Under date of February 25, 1970, the Chairman submitted a 
memorandum to the Members of the Standing Committee, containing the 
Chairman's proposals which the Chairman submitted for discussion by 
the Committee. 

Due to the pressure of time and other urgent civic business 
to be handled by Committees following, this memorandum was received 
and tabled to the next meeting of this Committee. 


During the preceding meeting of the Committee, the Committee 
recessed for approximately 10 minutes at 10:I|.5 a.m. 


The meeting then adjourned. 
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STANDING COMMITTEE OF COUNCIL 
ON TRANSPORTATION 

FEBRUARY 26, 19 70 


A meeting of the Standing Committee of Council on Transportation was 
held in the No. 1 Committee Room on Thursday, February 26, 1970. 
The Committee convened at 2:00 p.m. and recessed to go on a tour of 
the Georgia Viaduct East Approaches. After the tour, the Committee 
reconvened with the following members present: 

PRESENT: Alderman Wilson, Chairman 
His Worship the Mayor 

Aldermen Bird, Broome, Calder, Hardwick, 
Linnell, Phillips, Rankin and 
Sweeney 

ABSENT: Alderman Adams (On Leave of Absence) 

CLERK: D. Scott 


The minutes of the meeting held February 19, 19 70, were adopted. 

The following recommendations of the Committee are submitted to 
Council for consideration: 

RECOMMENDATIONS 

1. Highway Grade Separation 

At a meeting of Council on January 27, 19 70, Alderman Wilson urged 
consideration be given to a program of highway grade separation to 
assist in expediting the movement of traffic^ and the matter was 
referred to a meeting of this Committee 

The City Engineer, with the aid of plans, gave a Report Reference 
on the subject matter. He used as examples for his presentation, 
an overpass on Broadway at Cambie and an underpass on Cambie at 
Broadway. He estimated that a four- lane overpass with a single 
lane of traffic on each side would cost $500,000 for physical 
work alone and this figure did not include underground work. An 
overpass with two lanes on each side, which would be more desirable, 
would cost in the neighbourhood of $600,000, but a scheme of this 
nature would require purchase of property and this would make the 
cost considerably more. He stated that an underpass, from an aesthetic 
point of view, was more desirable but would cost even more. He 
suggested that such an overpass or underpass could cost as much as 
$2,000,000 and in view of the high cost, many aspects should be 
studied very carefully, i.e. cos t - benefit , priority of location, 
design, estimation and comparison of separations, etc. Mr. Martin 
pointed out that placing an overpass or underpass at one location 
would improve the situation there but would transfer the congestion 
to the next signalized intersection, therefore, these grade 

separations should be considered on a system basis. He concluded 
with the suggestion that everything should be done to improve transit 
and that before any under or overpass on streets was constructed, 
there should be a good appreciation of future types of transportation 
facilities, such as transit, rapid transit and freeways, so that such 
an under or overpass would not, later on, conflict with other transport- 
ation facilities. 

Questions were directed to the City Engineer and the Assistant City 
Engineer, Traffic and Transportation, and after due consideration, 
it was 

RECOMMENDED that the Report Reference of the City Engineer be received 
and that no further action be taken at this time on highway grade 
separation . 
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2 . General Discussion on Tra n sportation 


The Chairman advised that this matter had been placed on the agenda 
in order that the members of the Committee could bring forward any 
suggestions they might have with respect to transportation. 

The main topic of discussion revolved around the increase in bus f^res 
which will go into effect April 1, 1970. During discussion, it was 
suggested that because the fare increase generally results in a 
reduction in transit riding and therefore will cause more vehicular 
congestion on the arterial streets approaching the downtown area and 
within the downtown area, there would be merit in suggesting some 
alterations within the bus rate structure to encourage riding in the 
"inner city" area, i.e. maintaining the present fare rate in the 
"inner city" area and increasing the "inter-zone" fares. It was 
also suggested that some extension of the Downtowner Pass arrangement 
would also ease the traffic congestion in the "inner city" area^ 

After considerable discussion, it was 

RECOMMENDED that a Sub-Committee of this Committee be appointed to 
negotiaite with Dr. Shrum, relative to an adjustment in the bus fare 
structure, with a view to inducing greater patronage of the bus system. 


The meeting adjourned at approximately 4:05 p.m. 


* * 


* * 
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CITY OF VANCOUVER 


SPECIAL COUNCIL MARCH 12, 19 70 


A Special Meeting of the Council of the City of Vancouver was 
held on Thursday, March 12, 1970, in the No. 1 Committee Room, 
City Hall, at 9:30 a.m. 

PRESENT: His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 
Hardwick, Linnell, Phillips, 
Rankin, Sweeney and Wilson 

CLERK TO THE COUNCIL : R. Thompson 


BUSINESS 

Local Improvements on the Initiative 

MOVED by Aid. Broome, 
SECONDED by Aid. Sweeney, 

THAT this Council resolve itself into a Court of Revision for 
the purpose of hearing complaints against the proposed assessments 
or the accuracy of frontage measurements, or any other complaint 
which persons interested may desire to make and which 'is by law 
cognizable by the Court, His Worship the Mayor in the Chair. 

- CARRIED 


COURT OF REVISION 

Pavements and Curbs on the 
Initiative - Schedule No. 391 

Schedule No. 391, submitted by the Assessment Commissioner, 
lists six pavements and curbs initiative projects, two of which 
being Adanac Street and Knight Street were defeated by petition. 
A delegation was heard in connection with the Knight Street paving 
project, which was defeated by petition: the speakers protested 
paying for curbing on an arterial street. 

MOVED by Aid. Broome, 
SECONDED by Aid. Linnell, 

THAT Local Improvement Schedule No. 391, being pavements and 
curbs on the initiative, be approved. 

- CARRIED 

Pavements & Curbs , 
and Lanes by Petition: 
Schedule No. 392 


Delegations were heard in connection with pavement and curb 
items No. 20 on 50th Avenue and No. 2 8 on 14th Avenue. 

MOVED by Aid. Broome, 
SECONDED by Aid. Linnell, 

THAT Local Improvement Schedule No. 392, being pavements & curb 
and lanes by petition, be approved. 


- CARRIED 
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MOVED by Aid. Broome, 
SECONDED by Aid. Rankin, 

THAT the Court of Revision rise and report, 


- CARRIED 


COUNCIL 


MOVED by Aid. Linnell, 
SECONDED by Aid. Calder, 

THAT the report of the Court of Revision be received. 


- CARRIED 


Local Improvement Subsequent 
Procedure - Schedules Nos . 391 and 392 


MOVED by Aid. Bird, 
SECONDED by Aid. Adams, 

THAT the following report of the Board of Administration, dated 
March 4, 1970, dealing with Schedules Nos. 391 and 392, be adopted: 

"The City Engineer reports as follows: 

'Projects for certain types of work on the "Initiative 
Principle" and "by Petition" have been advanced under the 
provisions of the Local Improvement Procedure By-law and 
will come before a Court of Revision on 12 March, 1970. 

The projects are listed by the Assessment Commissioner as 
follows: 

Schedule Item 
Number Number Type of Project 

'Initiative Principle' 391 1 to 6 Street Pavements and 

Curbs 

'by Petition' 39 2 1 to 23 Curbs and Gutters 

24 & 25 Pavements and Curbs 

26 to 29 Pavements and Curbs 
and Gutters 

30 to 40 Lane Pavements 


Two projects for Street Pavements and Curbs on the "Initiative 
Principle" have been defeated: 

Schedule 391, Item 1 - Adanac Street from Vernon 

Drive to Commercial Drive 

Item 3 - Knight Street from 5 7th 
Avenue to 63rd Avenue 


The project on Knight Street is the subject of a separate 
report recommending construction on Special Grounds. 

The projects in Schedule 391, items 5 and 6, Union Street 
from Gore Avenue to Campbell Avenue, and Union Street from 
Campbell Avenue to Glen Drive, respectively, together with 
Adanac Street which has been defeated, are related to the 
Union-Prior Couplet. In view of Council's decision of 3 
March, 1970, on the couplet, no recommendation is being made 
to proceed with these projects. 

The City's share of the recommended projects is available in 
the 1969 Capital Budget. 


. Cont'd. 
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Local Improvement Subsequent Procedure - 
Schedules Nos . 391 and 392 (Cont'd.) 


I RECOMMEND, subject to the proceedings of the Court of 
Revision and subsequent approval of Council, that: 

1. The projects on Schedule 391, items 2 and 4 only, 
be undertaken. 

2. All the projects on Schedule 39 2 be undertaken. 

3. The Engineer be authorized to call tenders for the 
approved projects.' 

Your Board RECOMMENDS the foregoing report of the City Engineer 
be adopted." 

- CARRIED 


Local Improvement Pavement on Special 

Grounds, Knight Street from 57th Avenue 

to 6 3rd Avenue - Portion of Schedule No. 391 

In advancing the paving of Knight Street from 57th to 63rd Avenues, 
which was listed as Item 3 in Local Improvement Schedule No. 391, and 
was defeated by petition, the Board of Administration submitted the 
following report: 

"The City Engineer reports as follows: 

'A proposed project for resurfacing and widening the existing 
centre strip pavement on Knight Street, from 57th Avenue to 
63rd Avenue was approved by Council on 13 January, 19 70, for 
further processing. This project will come before a Court of 
Revision on 12 March, 1970, and has been defeated. 

Final approval of the proposed Knight Street Crossing location 
and the S.E. Marine Drive interchange configuration was given 
by Council at its meetings of May 6th and July 8th, 1969 . The 
B.C. Department of Highways Consultants now advise that the 
new crossing is scheduled for opening to traffic in the latter 
half of 1971. 

In order to accommodate traffic distribution in Vancouver, the 
existing two lane strip pavement on Knight Street has to be 
improved to major arterial standards. This will be achieved 
by constructing a six lane 62-foot wide pavement within the 
80 foot right-of-way which the City has progressively acquired 
over the years. 

1 

As a first stage development of Knight Street to meet the 
opening of the crossing in 1971, it is proposed to construct 
the six lane pavement from 6 3rd Avenue (bridgehead) to 57th 
Avenue in 19 70. 

The development of subsequent sections of Knight Street between 
57th Avenue and 26th Avenue will be reported to Council in the 
future as determined by traffic requirements. Provision has 
been made in the 1971-75 Five Year Plan for this work and funds 
for the construction of the six lane pavement in the section 
between 57th Avenue and 49th Avenue have been included in the 
1970 Capital Budget Submission for construction in 1971. 

Although the latest information from the Department of Highways' 
Consultants indicates a postponement of the Bridge until the 
latter half of 1971, it is recommended that the project be 
approved for the following reasons: 

. . . Cont'd. 
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Local Improvement Pavement on Special Grounds, 
Knight Street from 57th Avenue to 63rd Avenue - 
Portion of Schedule No. 391 (Cont'd. ) 


1. The affected property owners have submitted a Sufficiently 
signed petition opposing the construction of the six lane 
pavement and to defer the matter to a Court of Revision 

in 1971 would force these property owners tb recirculate 
their petition. 

2. If approval for this project is delayed until 197,1 no 
assurance can be given that the construction work would 
be completed prior to the opening of the bridge. 

3. To delay construction until next year could result in a 
higher local improvement levy to the property owners if 
the current pattern of between 5% and 10% increase in 
the cost of construction work continues into 1971. 

When Council advances a project on Special Grounds under the 
provision of the Vancouver Charter, a property owner's share 
is limited to an amount not exceeding 25% of his assessed land 
value. On Knight Street, none of the assessable properties 
are affected by this limitation, so that the following normal 
distribution of costs will apply: 


I RECOMMEND that: 

1. The paving project on Knight Street from 57th Avenue to 
63rd Avenue be proceeded with on Special Grounds. 

2. The City Engineer be authorized to call for pavement 
tenders for this project. ' 

Your Board RECOMMENDS the foregoing report of the City Engineer 
be adopted." 

MOVED by Aid. Adams, 
SECONDED by Aid. Sweeney, 

THAT the report of the Board of Administration, dated March 4, 
1970, advancing the paving of Knight Street on Special Grounds, be 
adopted. 


The foregoing are Minutes of the Special Council Meeting dated 
March 12, 1970. 


Property Owners' Share 
City's Share 
Estimated Total Cost 


$ 16,774 
$124,556 
$141,330 


carried by 8 
affij^^tive votes 


The Council then adjourned. 


****** 
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CITY OF VANCOUVER 

REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver was 
held on Tuesday, March 17, 1970, in the Council Chamber,, at 
approximately 9:30 A.M. 

PRESENT : His Worship the Mayor 

Aldermen Adams, Bird, Broome, Hardwick, 
Linnell, Phillips, Rankin, 
Sweeney and Wilson 

ABSENT: Alderman Calder (Leave of Absence) 

CLERK TO THE COUNCIL : R. Thompson 

PRAYER The proceedings in the Council Chamber were opened 

with prayer. 

ACKNOWLEDGMENT 

His Worship the Mayor acknowledged the presence in the Council 
Chamber of students from the Kitsilano Secondary School The 
students were under the direction of Mr, Puil. Chairman of the Park 
Board who was also recognized by His Worship the Mayor. At this time 
appreciation was expressed for the potted shamrocks given to the 
members of the Council by the Park Board in recognition of 
St. Patrick's Day. * A m^er 

' IN CAMERA ' MEETING 

The Council agreed to an 'In Camera' meeting later this day 
in regard to Property and Personnel matters, et al . 

ADOPTION OF MINUTES 

MOVED by Aid. Linnell, 
SECONDED by Aid. Sweeney, 

THAT the Minutes of the Regular Council Meeting (including 
'In Camera'), dated March 10, 1970, be adopted. 

- CARRIED 

MOVED by Aid. Linnell, 
SECONDED by Aid. Sweeney, 

THAT the Minutes of the Special Council Meeting (Court of 
Revision), dated March 12, 1970, be adopted. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Adams, 
SECONDED by Aid. Bird, 

THAT this Council resolve itself into Committee of the Whole, 
His Worship the Mayor in the Chair. 

- CARRIED 

REPORT REFERENCE 

Assistant City Engineer 
Engineering Planning & Control 
(Mr. Curtis) and. 

Pavements Branch 
Assistant City Engineer Revenue Budget 

Streets and Structures 
(Mr. Townsend) 


FOR COUNCIL ACTION SEE PAGE 7 
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UNFINISHED BUSINESS 


It was agreed to defer consideration of the following matter 
pending the hearing of delegations later this day: 


Home Car Wash and Gasoline Service 

Station: S/E corner 41st Avenue & Granville 


ENQUIRIES AND OTHER MATTERS 


Alderman Wilson - i-eferred to information that a Bill had 

Legislation re Non- been introduced in the Provincial House 

Returnable Bottles in respect of anti-litter and particu- 

larly non-returnable bottles. The 
Alderman requested the Council pass a 
resolution commending the Minister, 
the Honourable Mr, Kiernan, for intro- 
ducing this Bill, and urge its passage. 

The Alderman advised he would submit a 
motion later in the day on the matter. 


Alderman Adams - requested His Worship the Mayor forward 

5-Year Plan Plebiscite a suitable letter of appreciation to 

the senior high schools, such as Byng, 
Templeton and Britannia, which actively 
participated in the promotion 
of the 5-Year Plan Plebiscite recently 
passed . 


His Worship agreed. 


In this regard. Alderman Broome expressed 
commendation of the Council 's special 
committee, comprising Aldermen Phillips, 
Wilson and Rankin for their arrange- 
ments and efforts in connection with 
the plebiscite. 


Alderman Phillips, later in the pro- 
ceedings, expressed appreciation to 
several others who were actively 
involved in the publicity arrangements. 


Alderman Hardwick - 
Committee re Synthetic 
Turf : Empire Stadium 


referred to the appointment by His 
Worship the Mayor of Alderman Sweeney 
to comprise the committee regarding 
Synthetic Turf for Empire Stadium, 
The Alderman expressed his under- 
standing that there would be appointed 
a committee of three with Alderman 
Phillips one of the members and 
Alderman Sweeney Chairman, 


His Worship the Mayor, therefore, 
added to the Committee, Alderman Caldei" 
and Alderman Phillips as additional 
members . 
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ENQUIRIES AND OTHER MATTERS (cont'd) 


Alderman Rankin - 
Tenders re Synthetic 
Turf: Empire Stadium 


referred to action of the P.N.E. 
Callister Park/Empire Stadium Committee 
in which installation of synthetic turf 
and track at Empire Stadium is proposed 
to be completed by June 15th, Several 
Aldermen commented on the availability 
of funds for the purpose. 


Alderman Linnell - referred to cars being towed away irom 

Self Park Lots self parking lots and suggested that 

the tickets be issued in duplicate 
from the machines on these lots in 
order that one may be placed as 
required on the car and the other 
retained by the car owner. 

Alderman Rankin advised he would raise 
the matter at the Vehicles for Hire 
Board meeting today. 


Alderman Bird - 
Home Px'operty Taxes 
Senior Citizens 


referred to a letter from the President 
of the U.B.CM, with respect to efforts 
to obtain relief for senior citizens 
from high property taxes by way of 
special consideration. However, the 
Government refused to take action. 


Alderman Bird suggested that the 
President of the U,B.C,M, should be 
supported by the Council and the 
Council bring to the attention of 
the Cabinet Ministers and M,L.A,s the 
urgency of this matter. 

His Worship the Mayor suggested 
Alderman Bird submit a motion to 
Council on the subject. 


Alderman Phillips - 
Underground Wiring: 
Tyne Street 


referred to the proposal to place 
wiring underground on Tyne Street 
and requested the Board of Adminis- 
tration submit information at the 
next meeting with respect to costs 
for the project, and the application 
of such costs in respect of the City 
and the local residents. 


His Worship the Mayor so directed 


Alderman Phillips - commented with respect to the Federal 

Federal Budget budget recently brought down and its 

effect on this Province, and particu- 
larly Vancouver. The Alderman felt 
representations should be made by 
way of a suitable brief to the 
appropriate Federal authorities in 
respect of the matter, pointing out 
particularly statistics from the 
Dominion Bureau of Statistics reports 
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ENQUIRIES AND OTHER MATTERS (cont'd) 


Alderman Wilson - 
Detoxification Centre 


reported progress in the matter of 
obtaining the incorporation of the 
Vancouver Detoxification Centre 
Society and provision of a Detoxifi- 
cation Centre. 


COMMUNICATIONS OR PETITIONS 


1 , 5-Year Capital Program (Results) 

MOVED by Aid. Bird, 

THAT the communication from the City Clerk advising of the 
following results in respect of the 5-Year Capital Program 
Plebiscite, submitted to the owner- el ec tors on March 11, 1970, 
be received: 


2. Appeal re License Refusal: 

Bradley Drainage Roofing Ltd . 

The Council received a communication from Rosse & Novak, 
Barristers, on behalf of Bradley Drainage & Roofing Ltd., appealing 
decision of the License Inspector in refusing a license appli- 
cation from Bradley Drainage & Roofing Ltd, 

MOVED by Aid, Linnell, 

THAT the arrangements be left in the hands of the City Clerk 
in respect of the hearing of this appeal before Council. 


3, Motorcycle Drill Team and Palm Springs 
Desert Circus Parade 


The Council received a resolution from the Board of Police 
Commissioners endorsing participation of the Police motorcycle 
drill team in the Palm Springs Desert Circus Parade on April 11, 
1970, requesting the Council give favourable consideration to 
providing $600 to assist defray expenses, 

MOVED by Aid, Broome, 

THAT a grant of $300 be approved for this purpose, 

(carried) * 

MOVED by Aid, Wilson, in Amendment, 

THAT the figure '300' be changed to read '600', 


Yes 
No 


- 24,409 

- 14,202 


The affirmative votes amounted to more than three-fifths 
of the votes validly cast. 


- CARRIED 


- CARRIED 


- LOST 


The motion of Alderman Broome was put and. 


- CARRIED BY THE 
REQUIRED MAJORITY * 


SO 
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BOARD OF ADMINISTRATION AND OTHER REPORTS 

A . General Report, March 13, 1970 

Works and Utility Mattel's 

MOVED by Aid. Linnell, 

THAT the report of the Board of Administration (Works and 
Utility matters), dated March 13, 1970, be adopted. 

- CARRIED 

Building and Planning Matters 

Rezoning: N/W corner of 2nd Avenue 
and Victoria Drive 


It was agreed to defer consideration of this matter pending 
the hearing of a delegation as requested. 


Fire and Traffic Matters 

MOVED by Aid. Linnell, 

THAT the report of the Board of Administration (Fire and 
Traffic matters), dated March 13, 1970, be adopted. 

- CARRIED 

Finance Matters 

(i) 33rd Annual Conference: 
Canadian Federation of Mayors and 
Municipalities (Clausp 3) 

The Board of Administration recommended that delegates to 
the forthcoming Conference of the Canadian Federation of Mayors 
and Municipalities, June 8 - 11 in Halifax, be left in the hands 
of His Worship the Mayor and the City Clerk contact senior 
officials and members of Council for suggested resolutions for 
consideration through the Standing Committee on General Purposes. 

MOVED by Aid. Rankin, 

THAT the matter of appointment of delegates be discussed 
in Council and delegates when appointed be restricted to 2. 

- LOST 

MOVED by Aid. Broome, 

THAT Clause 3 as contained in the report of the Board of 
Administration (Finance matters), dated March 13, 1970, be 
adopted . 

- CARRIED 

(ii) Provincial Court: 

Additional Night Court Sittings (Clause 4 ) 

The Board of Administration advised of request from the 
Provincial Court Clerk for the continuance of the provision of 
two additional Night Court sittings per week, which additional 
Courts were approved by the Council on February 3, 1970, up to 
April 1, 1970. The Board of Administration points out that 
matters contained in the Court Clerk's proposal to the Police 
Commission respecting establishment of an additional full time 
Court, and other related matters, will be considered during the 
review of the Budget. The Board of Administration recommends 
the two additional Night Court sittings per week be continued 
pending review of the Provincial Court's budgeit. 


cont 'd . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
Provincial Court: 

Additional Night Court Sittings (cont'd ) 

A communication from the Police Court Clerk, dated March 2, 
1970, was referred to the Council by the Police Commission, as 
well as a resolution of the Commission asking the authorization 
of funds to provide for extension of the two additional Night 
Court sittings to June 1, 1970. 

MOVED by Aid. Adams, 

THAT funds be authorized / to provide for the extension of the 
two additional Night Court sixtings, to June 1, 1970, 

- CARRIED 

(iii) Balance of Finance Matters 

MOVED by Aid. Adams, 

THAT Clauses 1, 2 and 5 of the report of the Board of 
Administration (Finance matters), dated March 13. 1970, be adopted. 

- CARRIED 

B. Personnel Matters, 
Supplementary, March 13, 1970 

(i) MOVED by Aid. Bird, 

THAT the report of the Board of Administration (Personnel 
matters. Supplementary), dated March 13, 1970, be adopted. 

- CARRIED 

(ii) Air Pollution 

In considering Clause 2 of the report of the Board of Admin- 
istration (Personnel matters. Supplementary), dated March 13, 1970, 
regarding auto allowances for Air Pollution officers, the Council 
was informed of smoke emitting from stacks of certain operations 
after normal business hours. 

MOVED by Aid. Sweeney, 

THAT the Director of Permits and Licenses be requested to 
report on the advisability of amending the relevant By-law to 
require any wood burning or coal burning operations, with stacks 
emitting smoke, to have installed, a fly ash precipitator as part 
of the equipment . 

- CARRIED 

C . Property Matters. March 13. 1970 

(i) Sale of City-owned Lots: E/S of Homer Street 
between Robson and Smithe (Clause 3) 


The Board of Administration advised of an offer to purchase 
Lots s| 10 and 11, Blk . 66, D.L. 541, for $33,750.00 cash, made 
by Kingston Securities Ltd., the owners of the abutting property. 
The Supervisor of Property and Insurance considers the offer 
represents fair market value and if sale is approved, recommends 
the purchase be subject to certain conditions. 


cont 'd . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Sale of City-owned Lots: E/S of 

Homer Street between Robson 8t Smithe (cont'd) 

MOVED by Aid. Adams, 

THAT sale of these City-owned lots to the abutting owner, 
Kingston Securities Ltd., be approved, subject to the following: 

(a) Sale price $33,750.00 cash plus $100.00 to be applied 
against consolidation costs. 

(b) Subject to existing tenancy. 

(c) Subject to consolidation with Lots 8, 9, N5 10 and 12. 

(d) Property to be developed as proposed by the purchaser 
within one year or the property is to revert back to 
the City at the present purchase price, in which case 
Kingston Securities Ltd. will be responsible for payment 
of taxes during the interim purchase period. 

- CARRIED 

(i i) Balance Property Matters 

MOVED by Aid. Linnell, 

THAT Clauses 1 and 2 of the report of the Board of Adminis- 
tration (Property matters), dated March 13, 1970, be adopted. 

- CARRIED 

D, Parking Area north of Pioneer Park: 
Royal Vancouver Yacht Club ^_ 

It was agreed to defer consideration of this matter pending 
the hearing of delegations later this day. (See pages 8 and 9.) 

E . Pavements Branch Revenue Budget 

Under date of March 6, 1970, the Board of Administration 
submitted report of the City Engineer in respect of Pavements 
Branch Revenue Budget and pointing out the need for an increased 
pavements maintenance revenue budget this year. The City Engineer 
recommends this higher level of expenditure be approved prior to 
approval of the total revenue budget in order that preparations 
to carry out the necessary work can commence immediately. The 
budget estimate for 1970 for this purpose is $778,000. In 1969 
the Pavements Maintenance Revenue Budget was $746,000. The Board 
of Administration recommends the policy previously established 
by Council be continued, the amount of funds to be subject to 
budget review. 

MOVED by Aid. Linnell, 

THAT the policy previously established by Council of crack 
filling be continued, the amount of funds to be subject to 
budget review. _ CARRIED 

During consideration of the foregoing matters, a short recess was 
observed followed by an 'In Camera' meeting and the Council recon- 
vened in open session continuing until noon, when a further recess 
was observed until 2:00 p.m. The Council reconvened in open session 
in the Council Chamber, still in Committee of the Whole, His Worship 
the Mayor in the Chair and the following members present at 2:00 p.m. 

PRESENT : His Worship the Mayor 

Aldermen Adams, Bird, Broome, Hardwick, Linnell, 
Phillips, Rankin, Sweeney and Wilson 
ABSENT: Alderman Calder (Leave of Absence) 


mium 93 

Regular Council, March 17. 1970 

DELEGATIONS, BOARD OF ADMINISTRATION AND OTHER REPORTS, AND 
UNFINISHED BUSINESS 


D. Parking Area North of Pioneer Park: 
Royal Vancouver Yacht Club 


The Council received delegations as follows in connection 
with development permit application by the Royal Vancouver Yacht 
Club to fill beyond the existing high water mark, to provide 
a 179 off-street parking area, ancillary to the existing property 
at 3811 Point Grey Road, occupied by the Royal Vancouver Yacht Club 

IN SUPPORT 

Royal Vancouver Yacht Club (Mr. Forsyth) 
Mrs. L. Ireland 


IN OPPOSITION 
Sierra Club of B.C. (Mr. Chalmers) 

Norman G. Freshwater, on behalf of residents 
(brief filed) 

Citizens Council on Civic Development (Mr. Weinreich) 
(brief filed) 

Point Grey Road (North Side) and Cameron Avenue 
Ratepayers Association (Mrs. Dallas) 
(brief filed) 

Alma Mater Society, U.B.C. (Mr. Hodge) 
(brief filed)' 

Mr. M. Baker, on behalf of petitioners 


Before hearing the foregoing delegations, His Worship the 
Mayor submitted a communication to the effect that, since cer*tain 
senior members of the City's Law Department are members of the 
Royal Vancouver Yacht Club and have recommended independent advice 
be sought of the Council's position in respect of this permit. 
His Worship had retained the firm of Farris and Company for an 
independent legal opinion of the Council 's position. Farris and 
Company, under date of March 13, 1970, submitted a letter which 
reads as follows: 

"Thank you for your letter of March 12, 1970 in which you have 
requested our opinion on the following question: 

'Inasmuch as appeals against a decision of the Technical 
Planning Board have been lodged with the Board of 
Variance, has City Council any lawful authority to vary, 
or overrule, the decision of the Technical Planning Board 
or instruct any Board or official that such decision be 
varied or overruled?' 

We understand the facts to be that the Royal Vancouver Yacht 
Club has sought a development permit for a proposed develop- 
ment permit for a proposed development of an area zoned 
"RS-1". The application for the development permit was made 
pursuant to section 2(A)(8) and section 2(A) (10) of the One 
Family Dwelling District Schedule of Zoning and Development 
By-law No, 3575. By a decision dated February 20, 1970 the 
Technical Planning Board authorized issuance of development 
permit 50923, 


cont 'd , 
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Parking Area North of Pioneer Park (cont 'd ) 

Section 3(7) of the Zoning and Development By-law No. 3575 
vests in the Technical Planning Board the exclusive power to 
approve or disapprove applications for development permits. 

Under section 573 of the Vancouver Charter the Board of 
Variance is given exclusive jurisdiction to hear sind determine 
appeals by persons aggrieved by a decision of the Technical 
Planning Board on the question of zoning. 

It is, therefore, our opinion that City Council has no 
authority to vary, overrule or instruct any Board or official 
that the decision of the Technical Planning Board be varied 
or overruled . " 


The Council noted a communication from Alderman Calder 
expressing the view that the residents surrounding Pioneer Park 
for approximately a one mile radius should be circularized and 
notified of this matter and a public meeting be held. 

Alderman Phillips made reference to a letter expected to be 
received by the Director of Planning from the Provincial Minister 
of Lands, expressing their position in regard to the matter and 
expected to enquire of the City's position, since the water lot 
L5834 is leased by the Club from the Provincial Government for 
a 21-year period from October 4, 1959, being then leased for floats 
and boat moorage purposes only. The Provincial Government can 
cancel the lease if it deems such action to be in the Interest of 
the public, i.e. the lot be used as a public park. It is pointed 
out Pioneer Park is leased to the City by the Provincial Govern- 
ment, the lease expiring October, 1982. The park is maintained 
by the City and when no longer used as a park, the property 
reverts to the Crown. 


When considering this application, the Technical Planning 
Board was advised the Park Board approved in principle the 
Club's proposal, subject to certain conditions. The Technical 
Planning Board, on February 20, 1970, approved a development 
permit application subject to conditions. However, it was 
required that adjoining property owners be advised of this 
decision and the permit be withheld for a reasonable period 
following this notification. The permit has not yet been issued. 


As of March 16th, 24 communications have been received from 

individuals in favour and 2 from organizations; 53 have been 

received from individuals opposed, 12 from organizations and one 

petition representing 104 persons. 


It is stated six appeals have been filed with the Board 
of Variance and are on that Board's agenda for March 19, 1970. 

MOVED by Aid. Adams, 

THAT the whole matter be tabled until the letter expected 
from the Provincial Department of Lands is received, and the 
action of the Board of Varia\ice is known in regard to appeals 
before that Board. 


- CARRIED 


At this point there was a short recess, following which 
the Council continued. 



1970 


S5 


Regular Council, Mai'ch 17, 1970 


10 


DELEGATIONS AND UNFINISHED BUSINESS (cont'd) 


1. Home Car Wash and Gasoline Service Station: 
S/E corner 41st Avenue and Granville Street 

The Board of Administration, under date of February 27, 1970, 
reported on a request from the Home Car Wash and Gasoline Service 
Station at 41st Avenue and Granville Street, that the hours of 
operation for the car wash be amended from a previous restriction 
of 10:00 a.m. to 6:00 p.m., whereby operation will be permitted 
from 8:00 a.m. to 6:00 p.m. In this regard signatures of parties 
in support were forwarded, a number of whom are located outside 
of Vancouver and do not appear to be occupants of the dwellings 
in the immediate area east, north and south. 

Delegations appeared as approved by the Coundil when the 
matter was considered at the March 3rd meeting. The President 
of the Service Station filed a brief, dated March 14, 1970, 
setting out his views in support of the request. Mr. J. il . Gunn 
filed a brief, accompanied by a petition on behalf of residents 
and homeowners, against the request for extended hours. 

After due consideration, it was, 

MOVED by Aid. Broome, 

THAT this request be tabled pending a report from the 
Corporation Counsel with respect to Sunday hours of operation, 
as well as any additional information received in the meantime 
on the hours of operation of this company at this location, and 
any other pertinent matters. 


During consideration of the immediately foregoing matter, the 
Council observed a short recess. 


BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

F . Project 200 - Demolition of Granville Viaduct 

Under date of March 13, 1970, the Board of Administration 
submitted report of the City Engineer as follows: 

"Demolition of the C.P.R. Viaduct at the north foot of 
Granville Street for Project 200 is scheduled to start 
on March 23rd. Since the Viaduct abutment is immediately 
north of the centre of Cordova Street, this work will 
effectively block off half of the Granville - Corcjova 
intersection . 

Granville and Cordova Street traffic will be accommodated 
by adjustments to the pavement markings and a parking 
prohibition for approximately half a block on the south 
side of Cordova Street, east of Granville." 

MOVED by Aid. Broome, 

THAT the foregoing report be received for information. 


- CARRIED 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Project 200 - Demolition of Granville Viaduct (cont'd) 

MOVED by Aid, Linnell, 

THAT, before demolition and other permits are issued in 
respect of demolition of the C.P.R. Viaduct at the north foot of 
Granville Street, the Council receive ratification of the 'agree- 
ment re Cordova Street extension and related matters, as set 
out in a former Council resolution. 

(Notice) 

Notice was called and recognized by the Chair. 

G. Transit Operations Study 

MOVED by Aid. Wilson, 

THAT the report of the Board of Administration, dated March 5, 
1970, regarding transit operations study, set out under headings 
of 'Study Content', and 'Staff and Organization', be received for 
information . 

- CARRIED 

H , Store Closing Hours 

Under date of March 13, 1970, the Board of Administration 
submitted the following report of the Corporation Counsel, as a 
result of a request from the Downtown Business Association: 

"The attached letter from the Downtown Business Association 
requests that stores be permitted to remain open on 
Wednesday and Thursday nights during those weeks when a 
statutory holiday falls on a Friday. 

Before the Shops Closing By-law was amended November 25,, 1969 
stores were permitted to remain open on Friday only, however, 
if Friday was a statutory holiday they had th^ privilege of 
remaining open on Thursday evening. The present by-law 
permits stores to remain open on Thursday and Friday evenings, 
but makes no provision for an additional opening on Wednesday 
if Friday is a statutory holiday. 

If Council wishes to accede to the request of the Downtown 
Business Association to enable stores to remain open on 
Wednesday evening when Friday is a statutory holiday, then 
the attached by-law to amend the Shops Closing By-law should 
be passed . " 

A communication was submitted by the Retail Merchants 
Association, under date of March 16, 1970, recommending no action 
be taken at this time, until the Association is able to determine 
the will of the majority of retailers. 

MOVED by Aid. Bird, 

THAT the report of the Board of Administration dated March 13, 
1970, and the request of the Downtown Business Association, be 
received . 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

I . Tender; Refuse Containers 

On March 10, 1970, the Council considered a Board of Adminis- 
tration report in the matter of purchase of refuse containers 
referred to as One Cubic Yard, Two Cubic Yard and Three Cubic 
Yard. At that time the Council apportioned the bid of Dormel 
Enterprises Limited and the City of Vancouver. 

A further report from the Board of Administration, dated 
March 12, 1970, points out that the company will not accept a 
split tender on the basis the reduced quantity could affect 
their volume price on materials. 

A letter dated March 16, 1970 from the company confirms 
that delivery can be made in 120 to 140 days of receipt of order. 

MOVED by Aid. Broome, 

THAT the resolution of t'he Council dated March 10, 1970, 
on this subject, be rescinded. 

- CARRIED BY THE 
REQUIRED MAJORITY 

MOVED by Aid. Bird, 

THAT the bid of the City of Vancouver for the supply of 
One, Two and Three Cubic Yard Containers, as referred to in the 
report of the Board of Administration, be accepted. 

(amended) * 

MOVED by Aid. Broome, in Amendment, 

THAT the motion of Alderman Bird be amended by deleting the 
words 'the City of Vancouver' and inserting in lieu thereof the 
words 'Dormel Enterprises Ltd.'. 

- CARRIED 

The motion, as amended, and reading as follows was put, 

and - CARRIED 

"THAT the bid of Dormel Enterprises Ltd. for 
the supply of One, Two and Three Cubic Yard 
Containers, as referred to in the report of 
the Board of Administration, be accepted." 


J. Admission Privileges: 

Museums and Planetarium 

It was agreed to defer consideration of this matter pending 
the hearing of a delegation as requested. 

K. Deficiencies in Work Area: 

Centennial Museum and Planetarium 

MOVED by Aid. Hardwick, 

THAT the report of the Bpard of Administration, dated 
March 13, 1970, containing a report of the Director of Museums 
re deficiencies in work area - Centennial Museum and Planetarium, 
be referred to the Standing Committee on General Purposes for 
consideration, at which time the Board of Administration be 
asked to give a Report Reference generally. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

L. Report on Submissions: 
False Creek Proposals 

The Board of Administration, under date of March 12, 1970, 
submitted a report of the Director of Planning as a result of 
submissions received on False Creek proposals. The Council also 
received an analysis of briefs separately furnished by the 
Planning Department, 

MOVED by Aid. Hardwick, 

THAT the Director of Planning 's report be received, with 
the summary of submissions, and referred to the Standing Committee 
on Planning and Development for consideration along with the 
alternative concepts for development of downtown; 

FURTHER, THAT letters of appreciation be forwarded to citizens 
and groups who filed submissions and such parties be advised the 
Council would appreciate their being available to appear before 
the Standing Committee at some future date in connection with 
their submission, if and when the Council considers it advisable, 

- CARRIED 

M . Illegal Suites - Hardship Cases 

The Council received the following report dated March 13, 
1970, from its Special Committee re Illegal Suites - Hardship Cases 

"The Committee of Officials has considered the following 
requests under the policy established by Council concerning 
Illegal Suites - Hardship Cases, and reports as follows: 

(a) The following applications recommended for approval by 
the sub- commit tee, be approved: 

Mrs. Ethel Abercrombie (owner), 3638 West 6th Avenue 
Mrs. Eliza Ellen Allen (tenant), 5302 Earles Street 
Edward Archer (tenant) , 6 East 14th Avenue 
Brian A. Bennett (tenant), 1249 East 55th Avenue 
Misses Patricia Bentley and Brigitte Wolfe (tenants) 

3605 West 8th Avenue 
Miss Gene Bigelow (owner) , 1328 Park Drive 
Mrs. Sybil A. Chalk (owner), 3472 West 34th Avenue 
Eugenio and Emilia De Bartolo (owners) , 5860 TY"? Street 
Miss Julia Demchuk (owner) , 3482 Monmouth Street 
Mrs. Reta Donaldson (tenant), 1523 East 12th Avenue 
Mrs. Ella Fair (owner), 5205 Wales Street 
Mr. Arne Hanas (owner), 3933 Slocan Street 
Mrs. Bakhsho Hothi (owner), 4794 Fraser Street 
Henry Jenkins (tenant), Ste. 312, 1999 Nelson Street 
Mrs. Maureen A. Kozar (tenant), 3075 Kingsway 
Mrs. Tressa M. Leppington (owner), 2085 Waverley Street 
Calixte and Louisa Levasseur (owners), 886 W, King Edward 
Mrs. Sylvia Levi (owner), 591 West 23rd Avenue 
Miss Linda Jean Lucente (tenant) , 461 East 55th Avenue 
John McNeill (tenant) , 654 West 12th Avenue 
Mr. Iain Colquhoun Gibson Ogle (tenant), 2995 W. 13th Ave. 
Miss Laila Paavola (tenant) , 4791 Fleming Street 
Marie C. Perry (tenant), 2613 MacKenzie Street 
William Powell (tenant), Ste, 210, 1999 Nelson Street 
David and Sylvia Redila (owners) , 1831 McSpadden Avenue 
Mrs, Lillian Roberts (tenant), 1103 East 10th Avenue 
James Robinson (tenant), Ste, 104, 1999 Nelson Street 
Olga E, Sereda (owner), 4031 Victoria Drive 
Mrs. Karen E, Singlehurst (tenant), 3091 Renfrew Street 
Bryce and Ruby Smith (owners) , 2396 Vanness Street 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


Illegal Suites - Hardship Cages (cont'd ) 

Mrs. Lena M. Spathelfer (tenant), 6553 Knight Road 

Gabriel Turgeon (tenant) , 654 West 12th Avenue 

Franjo and Ana Vlasic (owners) , 2838 East 16th Avenue 

Mr. Arne Voje (owner), 5387 Dundee Street 

Mrs. Thelma M. West (tenant), 6944 Quebec Street 

George Nelson Wilkin (tenant), Ste. 211, 1999 Nelson St. 

Michael Wilkins (tenant) , 4402 West 7th Avenue 

Mrs, Jean Eleanor Young (tenant), 166 West 17th Avenue 

(b) the following applications be approved for one year from 
the date of the passing of this Resolution: 

Mrs. Christine Babacos (tenant), 2226 East 47th Avenue 
Louis J. and Arina Crockett (tenants), 2834 West 41st Av . 
Mr. A. Kouveletsos (tenant), 2318 West 7th Avenue 
Reginald Llewellyn (tenant), 2431 East 24th Avenue 
Mrs, Aurelio Paludetto (tenant), 2580 William Street 
Kurt R, and Frances D. Sjolander (owners), 66 West 

King Edward Avenue 
Mervyn and Susan Sweeney ^tenants) , 2691 Alma Street 

(c) the following applications be not approved: 

Pietro Aiello (tenant) , 2590 East Georgia Street 
Wayne L, Morrison (tenant), 3020 East 45th Avenue 
Giuseppe Parente (owner) , 1156 Kaslo Street 
Robert E, Porter (owner) , 5169 Clarendon Street 

(d) In respect to the abpve mentioned, the City Building 
Inspector be instructed to carry out the policy as adopted 
by Council on December 17, 1963, and as amended by Council 
on November 10, 1964," 

MOVED by Aid, Bird, 

THAT the report of the Special Committee re Illegal Suites - 
Hardship Cases, dated March 13, 1970, be approved, 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Wilson, 

THAT the Committee of the Whole rise and report, 

- CARRIED 

MOVED by Aid. Wilson, 
SECONDED by Aid. Linnell, 

THAT the report of the Committee of the Whole be adopted, 

- CARRIED 

BY-LAWS 

BY-LAW TO AMEND BY-LAW NO, 3575, BEING THE 

ZONING AND DEVELOPMENT BY-LAW (Low Density Multiple Housing ) 

MOVED by Aid, Hardwick, 
SECONDED by Aid, Linnell, 

THAT leave be given to introduce a By-law to amend By-law 
No, 3575, being the Zoning and Development By-law, and the By-law 
be read a first time, 

- CARRIED 
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BY-LAWS (cont'd) 

By-law to Amend By-law No. 3575, being the 
Zoning and Development By-law (cont'd) 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid, Hardwick, 
SECONDED by Aid. Linnell, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in 
the Chair. 

- CARRIED 

It was considered advisable that the By-law receive further 
consideration when the Director of Planning was present. It was, 
therefore, 

MOVED by Aid. Broome, 

THAT the Committee rise without reporting and ask leave to 
sit again when the Director of Planning will be present. 

- CARRIED 

( Leave to sit again was granted.) 


MOTIONS 

1. Closing and Stopping up and Conveyance to School 
Board, and Subdivision (lane South of Broadway, 
East of Templeton Drive - Laura Secord School) 

MOVED by Aid, Linnell, 
SECONDED by Aid. Hardwick, 

THAT WHEREAS the City of Vancouver is the owner of all the 
streets and lanes lying within the limits of the City of Vancouver, 
and, 

WHEREAS the South 10 feet of Lots 1 and 2 and the North 10 
feet of each of Lots 22, 23 and 24, All of Subdivision "B", Block 
164, District Lot 264"A", Group 1, New Westminster District, 
Plans 304 and 1771 were established for lane purposes; and 

WHEREAS these said 10 feet strips are no longer required for 
lane purposes; 

THEREFORE BE IT RESOLVED that the South 10 feet of each of 
Lots 1 and 2 and the North 10 feet of each of Lots 22, 23 and 24, 
All of Subdivision "B", Block 164, District Lot 264MA", Group 1, 
New Westminster District, Plans 304 and 1771, be closed, stopped 
up and conveyed to the Board of School Trustees of School District 
No. 39 (Vancouver); 

AND BE IT FURTHER RESOLVED that the said closed portions 
of lane be subdivided with the adjacent School Board lands. 


- CARRIED 
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MOTIONS (cont'd) 

2. Closing Portion of Highway and Consolidation 
(N/S Pender Street, East of Vernon Drive) 


MOVED by Aid. Linnell, 
SECONDED by Aid. Hardwick, 

THAT WHEREAS the City of Vancouver is the owner of all the 
streets and lanes lying within the limits of the City of Vancouver; 
and , 

WHEREAS the South 7 feet of Lot 13, Block 10, Subdivision "A", 
District Lot 182, Group 1, New Westminster District, Plan 176 was 
established for highway; and 

WHEREAS the said South 7 feet is no longer required for 
highway purposes; 

THEREFORE BE IT RESOLVED that the South 7 feet of Lot 13, 
Block 10, Subdivision "A", District Lot 182, Group 1, New Wei^t- 
minster District, Plan 176 be closed, stopped up and conveyed to 
the abutting owner; 

AND BE IT FURTHER RESOLVED that the closed portion of highway 
and the remainder of said Lot 13 be consolidated to form one 
parcel . 

- CARRIED 

3. Closing and Stopping up (Road North of 
First Avenue, West of Clark Drive and the 

road West of Clark Drive, North of First Avenue ) 

MOVED by Aid, Linnell, 
SECONDED by Aid. Hardwick, 

THAT WHEREAS the City of Vancouver is the owner of all the 
streets and lanes lying within the limits of the City of Vancouver; 
and, 

WHEREAS the City is consolidating its lands North of First 
Avenue between Vernon Drive and Clark Drive; 

THEREFORE BE IT RESOLVED that all the road, dedicated by the 
deposit of Plan 606, in Block 59, District Lot 264"A", Group 1, 
New Westminster District, Amended Plan 606 and Plan 1771, be closed, 
stopped up, title taken thereto and subdivided with the adjacent 
City owned lands. 

- CARRIED 

4. Accommodation of Transient Youth: 
Jericho Barracks 


At the March 10th meeting. Notice was called on the following 
motion : 

MOVED by Aid. Calder, 
SECONDED by Aid. Linnell, 

THAT WHEREAS Vancouver has a situation develop every summer 
of transient youth travelling across the country who end up staying 
in Vancouver for a number of days; 

AND WHEREAS there are inadequate low cost facilities to 
accommodate these youths; 

AND WHEREAS the Jericho Defence lands Barracks which were 
turned over to the City are vacant; 

THEREFORE BE IT RESOLVED THAT the situation of the transient 
youth and the Jericho Barracks be referred to the Social Develop- 
ment Committee for report back. 

(amended) 
(see next page) 
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MOTIONS (cont 'd ) 

Accommodation of Transient Youth: 
Jericho Barracks (cont'd) 


A letter was received from Alderman Calder requesting the 
Council proceed with the motion although he will not be present. 
A letter was also received from the Kitsilano Ratepayers Assoc- 
iation objecting to the use of these facilities at Jericho by 
transients . 

For information, Alderman Linnell submitted a memorandum on 
the subject of travelling and transient youth and dated March 12, 
1970, written to her by the United Community Services. 

MOVED by Aid. Hardwick, in Amendment, 

THAT the reference in the motion to the Social Development 

Committee be struck and in lieu thereof be inserted 'Health and 

Welfare Standing Committee', , , 

(amend ed) 


MOVED by Aid, Linnell, in Amendment to the Amendment, 

THAT the reference to the Health and Welfare Standing 
Committee be struck in the Amendment of Alderman Hardwick and 
in lieu thereof be inserted 'Planning and Development Standing 
Committee ' , 

(carried)** 

The Amendment to the Amendment was put and, - CARRIED ** 

The Amendment, as amended, was put and, - CARRIED 

The main Motion, as finally amended, was put and, - CARRIED 

The RESOLVED portion of the motion now reads 
as follows: 

"THEREFORE BE IT RESOLVED THAT the situation of the 
transient youth and the Jericho Barracks be referred 
to the Planning and Development Standing Committee 
for report back." 

5. Education Costs and Municipal Services 
Union of British Columbia Municipalities 

On March 10th, Notice was given of the following motion: 

MOVED by Aid. Wilson, 
SECONDED by Aid. Bird, 

THAT WHEREAS the B.N. A, Act places Education as a Provincial 
responsibility, 

AND WHEREAS the Provincial Government of British Columbia 
following entry into Confederation did assume for a number of 
years full responsibility for the cost of Education; 

AND WHEREAS successive governments have graduaj,.ly unloaded 
their responsibility upon municipalities, rising from 9% up to 
todays cost sharing formula of 50%; 

AND WHEREAS the Provincial Government directs thac tiie Home 
Owner Grant shall first be applied to its responsibility of 
Education costs, as described on the government designed Property 
Tax Bill: 


cont 'd . 
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MOTIONS (cont'd) 


Education Costs and Municipal Services (cont 'd ) 

AND WHEREAS the Education of our youth is the No . i 1 priority 
of all governments, to be paid by all citizens in accordance with 
their ability to pay; 

AND WHEREAS Federal Provincial agreements now permit a 
Provincial Government to levy an extra percentage on corporation 
and personal income taxes, to provide for special regional needs; 

THEREFORE BE IT RESOLVED THAT the Union of B.C. Municipalities 
petition the Provincial Government to levy an additional income 
tax levy to provide for the approved basic Education costs now 
borne by the municipalities; 

FURTHER BE IT RESOLVED THAT the total Home Owner Grant be 
permitted to apply toward the cost of municipal services for 
which the municipality is totally responsible. 


MOVED by Aid. Wilson, 

THAT the foregoing motion be referred to the Council when 
considering resolutions for the forthcoming U.B.C.M. Conference 
and to be considered at any meeting arranged between the Council 
and the Board of School Trustees. 


6. Resurfacing Knight Street: 

57th Avenue to 63rd Avenue, Special Ground s 

MOVED by Aid. Linnell, 
SECONDED by Aid. Bird, 

THAT WHEREAS there is an existing pavement twenty-two (22) 
feet in width on Knight Street from 57th Avenue to 63rd Avenue; 

AND WHEREAS a project for resurfacing and widening of the 
existing pavement on the said portion of Knight Street to a width 
of sixty-two (62) feet, together with the construction of all 
necessary Portland cement concrete curbs, was recommended by the 
Board of Administration on January 9th, 1970 and approved by 
Council on January 13th, 1970; 

AND WHEREAS the project was advanced as a local improvement 
on the initiative principle to a Court of Revision on March 12th, 
1970 and was defeated; 

AND WHEREAS it is hereby declared that it is necessary in 
the public interest that the existing pavement on the said portion 
of Knight Street be resurfaced and widened and that Portland 
cement concrete curbs be constructed as hereinafter set forth: 

AND WHEREAS the Council ■ deems that the said resurfacing, 
widening and concrete curbs will specially benefit the real 
property fronting and abutting on the said portion of Knight Street 

AND WHEREAS the Council may by authority contained in 
Section 506 of the Vancouver Charter by resolution passed by two- 
thirds of all its members, undertake and carry out the resurfacing, 
widening and construction of concrete curbs, afores'iid, and assess 
the cost thereof against the real property so deemed to be 
specially benefited, as a local improvement; 


(ref erred) 


- CARRIED 
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MOT 1 NS (cont'd ) 


Resurfacing Knight Street (cont'd ) 

NOW THEREFORE BE IT RESOLVED that pavement resurfacing and 
widening with a Portland cement concrete or asphaltic concrete 
base and asphaltic concrete wearing surface with the necessary 
Portland cement concrete curbs, together with all other necessary 
and incidental work in connection therewith, be constructed on the 
said portion of Knight Street in order to widen the pavement 
presently existing thereon to a width of sixty- two (62) feet; 

AND BE IT FURTHER RESOLVED that the cost of the construction 
of the said pavement, curbs and all other necessary and incidental 
work in connection therewith be assessed against the real property 
fronting and abutting thereon as a local improvement upon the 
basis provided in By-law No, 3614, being the Local Improvement 
Procedure By-law, subject, however, to the limitations prescribed 
in the Vancouver Charter, aforesaid; 

AND BE IT FURTHER RESOLVED that the proportion of the cost 
of such construction to be borne by the City pursuant to the Local 
Improvement Procedure By-law and the Vancouver Charter, aforesaid, 
be assumed by the City and be paid out of capital funds raised by 
the issue of debentures upon the general credit of the City. 


7. Directors Meeting: 

Canadian Federation of Mayors and Municipalities 

MOVED by Aid. Broome, 
SECONDED by Aid. Bird, 

THAT Alderman Adams be authorized to attend the Board of 
Directors meeting of the Canadian Federation of Mayors. and 
Municipalities to be held on Monday, March 23, 1970, in Ottawa. 


8. Anti-Litter Bill: 

(Non-returnable Bottles ) 

MOVED by Aid, Wilson, 
SECONDED by Aid. Broome, 

THAT the Vancouver City Council commend the Honourable 
Kenneth Kiernan upon introducing in the Legislature an "Anti- 
Litter Bill"; 

FURTHER RESOLVED THAT we request the Lieutenant Governor in 
Council to proclaim the Act immediately it has been passed by 
the Legislature but to set a period of three months for adjustment 
by industry before penalties ai'e invoked; 

FURTHER THAT a copy of this motion be forwarded to the Board 
of the Greater Vancouver Regional District and all member 
Municipalities of the Region asking them to endorse our stand; 

AND FURTHER THAT a copy of this motion be sent to the 
Executive Director of the U,B,C.M. asking him to bring it to 
the attention of all other municipal members in British Columbia 
and asking their endorsement. 


- CARRIED BY THE 
REQUIRED MAJORITY 


- CARRIED 


- CARRIED 
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MOTIONS (cont'd) 

9 . Property Taxes and Senior Citizens 

MOVED by Aid. Bird, 

THAT WHEREAS the U.B.C.M, Executive has discussed with 
Premier Bennett and his Executive the question of relief for senior 
citizens on fixed income, in regard to tax relief on their homes; 

AND WHEREAS Premier Bennett flatly refused to consider the 
request ; 

AND WHEREAS there is some support in the Provincial Government 

for this relief; 

THEREFORE BE IT RESOLVED THAT the Vancouver City Council go 
on record as supporting the U.B.C.M. in this matter, and the 
Council bring the urgency of this matter to the attention of the 
Cabinet Ministers and M.L.A's. 

(no tice) 

Notice was called and recognized by the Chair, 


NOTICE OF MQTION 


Development of the Jericho 
Defence Lands: Park Board 


Alderman Phillips submitted the following Notice of 

Motion : 

"THAT a meeting of the Standing Committee on Planning and 
Development and the Park Board be held to discuss Park 
Board plans for development of the Jericho Defence Lands". 

(no tice) 

2 . Contractors and City Streets 

Alderman Linnell submitted the following Notice of 

Motion : 

"THAT WHEREAS the City streets are adversely affected by the 
careless practices carried on by some contractors involved 
in construction projects; 

AND WHEREAS such practices result in the City streets, including 
boulevards, being cluttered with building materials and various 
types of equipment; 

AND WHEREAS the streets thereby become very untidy and unclean 
because of the muddy conditions which usually follow; 

AND WHEREAS not one Civic authority but several appear to be 
involved in the control of this conduct resulting in delays to 
obtain early and appropriate action; 


cont 'd 
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NOTICE OF MOTION (cont'd ) 

Contractors and City Streets (cont'd) 

THEREFORE BE IT RESOLVED THAT the Board of Administration be 
requested to report on the most appropriate ways and means to 
require contractors involved in construction affecting the 
City streets to adhere to specific Civic regulations of 
control ; 

FURTHER THAT if the present regulations are not adequate to 
ensure good housekeeping on the City streets so affected, 
before, during, and after construction, the Board of Admin- 
istration be requested to report to the Council the necessary 
action to make such regulations adequate and enforceable with 
a minimum of delay, possibly by providing authority to one 
Civic division in respect of the entire matter* 

FURTHER RESOLVED THAT the attached memorandum of suggested 
remedies be reported upon by the Board of Administration in 
its overall report resulting from this resolution." 

(notice) 

NEW BUSINESS 

1. Use of Capilano Stadium Area: 
Kaiser Resources Ltd, 


His Worship the Mayor referred to request from Kaiser 
Resources Ltd. that permission be granted for the parking of 
private vehicles on the ar'ea adjacent to the Capilano Stadium 
on June 15, 1970, in connection with dedication ceremonies 
planned for its superport ' at Westshore Terminals, Roberts Bank, 
Buses will be boarded at the Stadium, 

MOVED by Aid. Wilson, 
SECONDED by Aid. Bird, 

THAT the requested permission be granted, subject to the 
supervision of the Supervisor of Property and Insurance, on the 
understanding that the company will be responsible for complete 
cleanup of the area following the event, and complying with all 
Civic by-laws, as well as payment of any costs involved in 
making this parking space available. 

- CARRIED 

2 . Use of Capilano Stadium Area 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Wilson, 

THAT the Capilano Stadium Committee be requested to study, 
for report, the matter of making Capilano Stadium property 
available for various events from time to time and the basis on 
which the Council should give consideration in such cases. 

- CARRIED 


The Council adjourned at approximately 5:15 p.m. 


*** 

The foregoing are Minutes of the Regular Council Meeting dated March 
17, 1970, and the reports referred to are those on Page(s) iD.t r.\P4 . . 
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BOARD OF ADMINISTRATION .... (WORKS) 1 

MARCH 13TII, 1970 

The following is a report of the Board of Administration: 
WORKS & UTILITY MATTERS 


CITY ENGINEER'S REPORT 
(dated March 13th. 1970.) 


1. Encroachment onto City Lands from Lot B of Lots 1-4- 
Block 2A. D.L. 5A1. A12 - L2Q Seymour Street 

"The building situated on Lots 1 to U, Block 2U, D.L. 54.1. 412 to 420 
Seymour Street, encroaches onto the City street approximately l-f inches. 
The former agreement has expired and the owner wishes to have the encroachment 
again validated. 

I RECOMMEND that the encroachment from the building on the above 
mentioned Lots 1 to 4 be validated in accordance with the Encroachment By-law, 
the annual rental to be $15.00 in accordance with the recommendation of the 
Supervisor of Property & Insurance." 

Your Board RECOMMENDS that the foregoing be approved. 

2. Lane North of 7th Avenue between Yew and Arbutus Streets, 
Lots 13 and 14-, Block 284, D.L. 526, and the Western 
Institute for the Deaf 


"In approving a development permit application made by the Western 
Institute for the Deaf regarding Lots 13 and 14, Block 284, D.L. 526, it 
was required that the northerly ten feet of Lot 14 be dedicated for lane 
purposes and that an agreement be entered into with the City of Vancouver 
for the use of this portion of the site so dedicated together with use of 
the 10 foot lane abutting the northerly boundary of adjoining Lot 13. 

The Institute has executed a dedication of the northerly 10 feet of 
Lot 14. and the only lane dedications in the block are the ten foot strips 
from Lots 13 and 14. 

I RECOMMEND that the ten foot lane strips abutting the northerly 
boundaries of Lots 13 and 14, Block 284, D.L. 526, be closed and stopped 
up and leased to the Western Institute for the Deaf subject to the following 
conditions: - 

(1) The terms of the lease to be 10 years subject to six months' 
notice of cancellation if required for municipal purposes. 

(2) The rental to be the s\m of $1.00 for the term of the lease. 

(3) No buildings to be constructed on the lease area. 

(4) The lease area to be returned to its original condition at 
the expiration of the lease to the City Engineer's 
satisfaction. 

(5) The right to construct and maintain public utilities in the 
lease area to be reserved. 
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"(6) An agreement satisfactory to the Corporation Covmsel and 
the City Engineer." 

Your Board RECOMMENDS that the foregoing be approved. 


3. Installation of Water Mains. 1969 Capital Budget 

"The following water main replacements are required due to leaksS 


Street or Avenue 
Broadway 
13th Avenue 
Lith Avenue 
4.7th Avenue 


WATERWORKS PROJECT 916 

From To 

Alma Waterloo 

Carnarvon Balaclava 

Crown Camosim 

Vivian Raleigh 


Intersection 

36th Avenue & Blenheim Street 

The estimated cost of Project 9l6 is $70,000. 

The installation of water mains in Southeast Sector Area D will not 
proceed lintil July according to the revised work schedule. Therefore, the 
funds for Project 916 are available in the I969 Capital Budget, 'Servicing ^ 
Area D, S.E. Sector', Account No. 124/5319. The funds for Southeast Sector 
Area D will be reallocated from the Unspecified Projects Account in the 
1970 Budget following approval of that Budget. 

I RECOMMEND that the water mains be replaced on the above listed streets 
and that $70,000 be appropriated from Accouint Code 124-/5319, 'Servicing Area D, 
S.E. Sector'." 

Your Board RECOMMENDS that the foregoing be approved. 


RECOMMENDATION 

4. Request to Cancel Local Improvement 
Lane Paving, Residential Standard, 
Lane East of Dunbar Street from 
23rd Avenue to 24th Avenue 


The City Engineer reports as follows: 

"A request has been received that this local improvement not 
proceed. The project was advanced on a sufficiently signed 
petition and approved by a Court of Revision, and undertaken 
by Council on June 12th, 1969. Copies of the letter requesting 
cancellation dated November 17th, 1969, are circulated to 
the members of Council. 

The Local Improvement Procedure By-law provides that 
signatures to petitions may not be withdrawn or countermanded 
after filing with the City Clerk. The Council) may, however, 
rescind its motion of June 12th, 1969, undertaking the project 


cent 'd . 


'MAR 17 1970 1C9 

Board of Administration, March 13, 1970 (WORKS) - 3 

Clause #4 continued : 

There are ten owners on the project. Seven signed the original 
petition and, of these, six have signed the reqqest- to-cancel . 
There is thus now only one owner apparently in favour of the 
pro j ect . 

No physical work has been done on this local improvement 
project. 

The encroachments referred to in the property owners' letter are 
at the rear of four of the lots on the west side of the lane. 
The lane was originally only 16 feet wide and the additional 
4 feet was dedicated from these lots in 1941. The fences, 
however, have remained at the old line. To permit the paving 
these would have to be moved in to the new property line, 
which would be a substantial direct expense to the owners, in 
addition to the local improvement. The owners of three of 
these four lots signed the petition and all four have now 
signed the request-to-cancel. 

In view of the following considerations, I am of the opinion 
that the project should not be proceeded with: 

(a) Lanes in 1-family dwelling districts particularly are 
provided to serve the local needs and interest of the 
abutting residents almost exclusively, 

(b) Of the ten owners, seven are definitely now opposed and 
only one still apparently in favour. 

(c) The problems and costs of maintaining this lane are not 
abnormal . 

(d) No preparatory physcial work has been done on this 
pro j ect . 

I recommend that the resolution of June 12th, 1969, undertaking 
a local improvement for the paving of the lane east of Dunbar 
Street from 23rd Avenue to 24th Avenue (Item 149 on L.I. 
Schedule 383) be rescinded." 

Your Board RECOMMENDS that the foregoing recommendation of the 
City Engineer be adopted. 


FOR adopt;:-:: :e: ?a55(5) 9.O.. 
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(BUILDING - 1) 


BUILDING AND PLANNING MATTERS 


RECOMMENDATIONS ; 

1. Rezoning: N/W Corner of 2nd Avenue 
and Victoria Drive 


The Director of Planning reports as follows :- 

"An application has been received from Mr. C. Tabory, 180 West 
39th Avenue, requesting an amendment to the Zoning and Develop- 
ment By-law whereby certain lots located on the N/W Corner of 
2nd Avenue and Victoria would be rezoned from an RT-2 Two Family 
Dwelling District to a Commercial District for the purpose of 
•service station repair shop'. 

The subject lots each have a frontage of 33' and a depth of 112, i25' 
and have been occupied for many years with a gasoline service 
station (non-conforming use). 

In 1963 the subject lots together with 2 lots immediately to the 
north, 2 lots on the north-west corner of 3rd and Victoria and 
eight lots on the west side of Victoria between 3rd and 4th 
Avenues, were rezoned from a C-2 Commercial District to an RM-3 
Multiple Dwelling District leaving a very old gasoline service 
station as a non-conforming use. 

At the same time, some eleven lots on the east side of Victoria 
lying between the lane north of 2nd Avenue and the lane south 
of 3rd Avenue were rezoned from a C-2 Commercial District to an 
RS-2 One Family Dwelling District again leaving three non-confor- 
ming uses, one at the south-east corner of 2nd and Victoria, one 
on the north-east corner of 3rd and Victoria and one on the south- 
east corner of 3rd and Victoria. 

In 1965 the existing RM-3 zoning lying generally between 
Commercial and Victoria Drives, Broadway and Venables, was rezoned 
to RT-2 Two Family Dwelling District. 

The applicant has submitted with his application a sketch plan 
indicating substantial additions to the existing service station 
building. The proposed additions are to be used as a work shop. 
They also will retain the two gas pumps on the Victoria Drive 
frontage of the site. 

The sketch plans also indicate the inclusion of the lot immediately 
to the north (Lot 6) which is also currently zoned RT-?, Two Family 
Dwelling District and has a frontage of 33' and a depth of 105.25'. 

The size of the additions as indicated on the sketch plans are i 
20' X 54'3" to the west of the existing building and 15'' x 24' to 
the north of the existing building. 

Site visitations would indicate the existing building is being 
used for heavy automotive repair and parking o:: some large trucks 
and automobiles at the rear of the site. 


The Technical Planning Board on February 20, 1970, recommended 
that the application be not approved for the following reasons: 

(a) There has been no major change taken place in the area 
since this property and others were rezoned from C-2 
Commercial District to RM-3 Multiple Dwelling District 
and ultimately to RT-2 Two Family Dwelling District. 


Cont/d . 
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(BUILDING - 2) 


Clause 1 Cont/d. 


(b) There is ample C-2 Commercial zoned property on 
Commercial Drive which has not been fully developed. 

(c) Automotive repair is not considered a compatible 
use in this area which is generally surrounded by 
dwellings with the exception of the Fire Hall which 
is located on the south-west corner of 2nd Avenue 
and Victoria Drive. 

The Town Planning Commission on February 27, 1970, endorsed the 
recommendation of the Technical Planning Board." 

Your Board RECOMMENDS that the application be refused in accordance 
with the recommendations of the Technical Planning Board and the 
Town Planning Commission. 


DELEGATION REQUEST 


Mr. C. Tabor y 


********** 
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Board of Administration, March 13, 1970 . . . (FIRE & TRAFFIC - 1) 

RECOMMENDATIONS 

1. Fire Bylaw Permit Fees 

The Director of Permits & Licenses, Director of Finance and the 
Fire Chief have reviewed the fees charged for permits under the 
Fire Bylaw. These permits are for the installation of oil burning 
equipment, gasoline pumps and tanks, compressed gas systems, and 
inflammable liquid storage tanks. The concept of different charges 
for each type of installation was examined, and discarded as being 
far too complex. 

The annual costs incurred by the City in the issuance of these 
permits and the inspection of the installations involved is 
approximately $10,000. These costs include inspection and Clerical 
salaries, auto allowance, fringe benefits and office suppj.ies. 

The present fee of $3.00 per permit, established in 1964, does 
not cover the City's costs and an increase to $5.00 per permit is 
required to bring revenue in to line with expenditures and to 
cover increased operating costs between now and the next review in, 
approximately three years time. This is based on both projected 
average costs of service and the trend in volume of permits issued. 

Your Board RECOMMENDS: 

(a) That the Fire Bylaw permit fees be increased to $5.00 
for each permit, effective April 1, 1970. 

(t>) That the Corporation Counsel be instructed to prepare 
the necessary bylaw amendment for Council approval. 


2 . Parade in Downtown Area 

The City Engineer reports as follows: 

"The 'Committee for the Festival for Survival' has requested 
permission to hold a parade in the Downtown area. The 
suggested starting time is 1:00 P.M. on Saturday, March 21st, 
1970. 

The proposal is as follows: 
Assembly 

Off-street at the Courthouse on Provincial Government 
property. 

Route 

West on Georgia Street from the Courthouse to Gilford 
Street, south on Gilford Street to Alberni Street, 
west on Alberni Street to Chilco Street, north on 
Chilco Street to Park Entrance via Pedestrian Underpass. 

Dispersal 

At Lumberman's Arch in Stanley Park as individuals. 

The Transit Authority has requested that the route be direct to 
the Park rather than left at Gilford Street. This would cause 
less congestion than the proposed route and has been agreed to 
by the applicants. The Police Department requested that the 
starting time be changed to 10:00 A.M. but, when informed that 
posters, etc. had already been painted advertising the parade, 
they advise that they can cope with the situation. (Traffic is 
generally not unduly heavy on Georgia Street at this time on a 
Saturday afternoon.) The participants will walk in the traffic 
lane adjacent to the parking lane on the north side of Georgia 
Street and will be escorted by the Police. „ . , , 
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Clause No. 2 (Cont'd.) 


Temporary parking prohibitions will not be required. 

It is accordingly recommended that the Committee for the Festival 
for Survival be permitted to hold a parade in the Downtown area 
from the Courthouse west on Georgia Street at 1:00 P.M. on 
Saturday, March 21st, 1970." 

Your Board RECOMMENDS the foregoing recommendation of the City 
Engineer by adopted. 


FOR ADC?T!0" S 



Board of Administration, March 13, 1970 (FINANCE -1) 

FINANCE MATTERS 

RECOMMENDATIONS 

1. Taxes: Portion of 

Sir Winston Churchill Secondary School Site 

The Corporation Counsel reports as follows: 

"I have been asked to report on the letter from the Secretary- 
Treasurer of the School Board asking Council to write off 
taxes for that portion of the Sir Winston Churchill School 
site which was shown as taxable on the 1969 tax roll. 

This parcel of property is shown as exempt on the 1970 tax 
roll, but because the conveyance was not registered until 
February 24th of 1969 there are no procedures by which the 
status of the property on the 1969 roll could be changed 
from taxable to exempt. Notwithstanding the fact that 
this parcel remained as taxable on the 1969 roll, there is 
no question that under section 203 of the Public Schools Act 
this property is not subject to taxation for the period 
February 24, 1969 to the end of the year. Accordingly the 
actual amount in issue is the proportion of taxes from the 
period January 1st to February 24th of 1969 and you will 
note that it is Mr, Robertson's suggestion that this should 
be written off because while the agreement was to take 
effect on January 1, 1969, a shortage of funds by the School 
Board precluded a conveyance until the February date. 

The total amount of taxes, penalty and interest outstanding 
as of March 17, 1970 will be $6,746.57 and the amount 
represented by the period from January 1st to February 24th 
is $1,016,60. 

This matter has been discussed with the Director of Finance 
and we are prepared to recommend that these taxes be written 
off, but would further recommend that the School Board be 
advised that this decision should not be considered a 
precedent should a similar situation arise in future." 

Your Board RECOMMENDS the foregoing report of the Corporation 
Counsel be adopted, 

(Copies of the communication from the Secretary-Treasurer 
of the School Board is circulated for the information of 
the members of Council) 

2 , Museums Department Compensating Time/Overtime 

The Director of Museums reports as follows: 

"During 1969 it was necessary for members of the Museums 
Department to work overtime, partly because of some staff 
shortages, partly because of exhibition or Planetarium show 
deadlines, and partly because of inadequacies of the 
equipment. Where possible, this overtime was paid, but 
in some cases, particularly in the case of the Curatorial 
Division where no appropriation for overtime was allowed, it 
was necessary for the individuals concerned to take 
compensating time. Wherever possible compensating time 
was taken before the end of 1969, but in some cases this has 
not proved possible and with the exception of those members 
of the Curatorial Division entitled to compensating time, 
the overtime entitlement will be paid out of standard 
appropriations , 


cpnt 'd . 
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Clause #2 continued : 

The Union agreement provides that if compensating time cannot 
be taken by March 31 in the year following that in which it 
was gained, then compensation must be by way of payment. All 
of the individuals involved are covered by the Union agreement. 
As far as the Curatorial Division is concerned, the arhount of 
money required is $1,500, 

Accordingly, I recommend that a special appropriation be set 
up for the Curatorial Overtime of $1,500. to pay for the 
compensating time earned by the Curatorial Division during 
1969 and which could not be taken as compensating time. " 

Your Board RECOMMENDS the foregoing recommendation of the Director 
of Museums be adopted. 


3. 33rd Annual Conference: 

Canadian Federation of Mayors and Municipalities 

The Executive Director of the Canadian Federation of Mayors 
and Municipalities has advised the City Clerk that the 33rd Annual 
Conference will be held in Halifax June 8-11, 1970. Some of the 
specific topics to be dealt with are housing, urban renewal, finance, 
and urban transportation. 

In the past Council has directec^ that His Worship the Mayor 
appoint the City's official delegates and that the City Clerk 
assume the responsibility for the preparation and submission of 
resolutions. These procedures are recommended again this year 
by your Board. 

Therefore, it is RECOMMENDED 

(a) THAT the naming of delegates to the 33rd Annual 
Conference of the CFMM be left to His Worship the 
Mayor, and 

(b) THAT the City Clerk be directed to contact all senior 
officials and members of Council for suggested 
resolutions which will be submitted to the Standing 
Committee on General Purposes for report with 
recommendations to Council. 

Your Board notes that the deadline for receiving resolutions 
by the CFMM is May 15, 1970. 

4, Provincial Court: 
Additional Night Court Sittings 

On February 3rd Council authorized the expenditure of funds, in 
advance of budget approval, to provide for two additional night 
court sittings per week up to April 1, 1970 to handle the increase 
in cases coming before the Courts. 

The Provincial Court Clerk has recently advised the Board of 
Police Commissioners and the Board of Administration o f the need 
to continue the provision of additional court time to meet the 
steadily increasing number of cases to be tried. Since cases 
must be scheduled several weeks in advance and the authority to 
operate the additional night courts terminates on April 1st an 
immediate decision on this matter is required. 


cont 'd . 
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Clause #4 Continued : 

The Court Clerk has submitted a proposal to the Board of Police 
Commissioners which recommends the establishment of an additional 
full time court, the elimination of certain clerical positions 
when the new "No-fine" system commences, and various changes in 
his 1970 Supplemental Revenue Budget requests for additional 
court staff. 

These matters will be considered during the review of the 
budget of the Provincial Court and reported on to the Finance 
Committee in detail. There is, however, a need to provide 
additional court time from April 1st. 

Your Board RECOMMENDS, therefore, that the two additional night 
court sittings per week be continued after April 1st pending 
review of the Provincial Court's 1970 Budget Estimates. 


5. Per Diem Payment: 

Members of Real Property, Court of Revision 

In 1969 Council was given the statutory authority to pay an 

additional sum to the members of the Court of Revision, and in 

that year the Council authorized a payment of $40 per day for 
each day of sitting to each member. 

The Court of Revision has completed its work which required 
each member of the Court to sit on 17 separate days. 

Your Board RECOMMENDS that there be paid to each member of 
the Court of Revision $40 per day for each of the 17 days of 
sittings . 


FOR ADO?T!0 
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PERSONNEL MATTERS 


SUPPLEMENTARY REPORT 


MARCH 13. 1970 


RECOMMENDATIONS 

1. Business Orientation Programme 

The Director of Personnel Services reports as follows: 

"The Vancouver Chapter of the Administrative Management 
Society is again sponsoring a one-week on-the-job 
training programme for selected students from the 
Commercial Departments of Vancouver Secondary Schools, 
April 13 through April 17, 1970. This is the same pro- 
gramme which has been approved by Council for the past 
four years. 

The students will work as trainees with no salaries, fees, 
or other considerations to be offered or paid. The parents 
of the students sign a release which absolves the employer 
from any responsiblity for accidents. In many cases, the 
parents provide their own insurance coverage for the student. 
The plan is of great value in providing the students with 
practical experience and also acquaints us with jJotential 
candidates for beginning clerical jobs at graduation time. 

Several City Departments and the City Hall Employees ' As- 
sociation have indicated their willingness to co-operate 
with the Personnel Services Department staff in placing 
a number of students in our service for the week. 

It is recommended that the Personnel Services Department 
again be authorized to co-operate with the Administrative 
Management Society in their Business Orientation Programme 
for students . " 

Your Board RECOMMENDS that the foregoing recommendation 
the Director of Personnel Services be adopted. 


2. Additional Auto Allowances - 
Air Pollution Officers 


The Director of Finance reports: 

"The Director of Permits and Licenses informs me that, 
'There are two City owned panel trucks for the use of i:he 
Chief Air Pollution Control Officer and three Air Pollution 
Control Officer I's. It has, therefore, been necessary in 
the past for the staff to travel by bus and on occasion, 
use their own cars. The nature of the work is such that 
immediate attention to complaints, as well as the need for 
frequent patrolling of the City, requires transportation 
that is readily available. The adoption of the new Air 
Pollution Control Bylaw, which has increased the amount of 
work in this regard, emphasizes the need for better trans- 
portation facilities. 


. . . Cont'd. 
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To provide the necessary transportation, two members of the 
staff would use the City owned trucks and the remaining two 
would require auto allowances. 

The estimated mileage for the Air Pollution Control Officer 
I is 800 miles per month and for the Chief Air Pollution 
Control Officer, 150 miles per month. ' 

Recommended that auto allowances on the regular monthly 
basis be established for the position of Chief Air Pollution 
Control Officer presently occupied by J. Satterthwaite and 
for the position of Air Pollution Control Officer I presently 
occupied by J. Urwin. " 

Your Board RECOMMENDS that the recommendation of the Director 
of Finance be adopted. 


5. Post-Graduate Course in Preventive Dentistry 
Attendance of Dr. S. J. Gallagher 

The Director of Personnel Services reports as follows: 

"The University of Oregon Dental Schoo], Portland, Oregon, 
is sponsoring the above post-graduate course to be con- 
ducted on April 3 and 4, 1970. 

The leader of this course. Dr. Barclay is the chief pro- 
moter of the method of preventive dentistry adopted by 
the City Health Department. The Qty Medical Health Officer 
considers the course to be an excellent opportunity for 
Dr. S. J. Gallagher, Dentist II, to obtain first-hand 
knowledge of the new methods in preventive dentistry which 
he will be able to impart to the personnel of the Department. 
The City Medical Health Officer therefore requests authority 
for Dr. Gallagher's attendance. ' 

The total cost to the City would amount to approximately 
$253 (tuition-$75 U.S. Funds; air travel-$48; three days 
accommodation and expenses-$lll U.S. Funds; exchange-$19 ) 
and one day (April 3, 1970) Leave of Absence With Pay. 
The Comptroller of Accounts advises that this amount is 
available within Appropriation 7090/933 — Administration 
and Technical Courses. 

As this request of the City Medical Health Officer is in 
accordance with Personnel Regulation 248, the Director 
of Personnel Services recommends approval." 

Your Board 

RECOMMENDS that Dr. S. J. Gallagher be author ir.ed to attend 
the post-graduate course in preventive dentistry and be granted one 
day's Leave of Absence With Pay; that the total cost amounting to 
approximately $253 be made available from Appropriation 7090/933 - 
Administration and Technical Courses; and that the Director of 
Personnel Services and the City Medical Health Officer be authorized 
to implement this report. 


* -x- * -if 
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PROPERTY MATTERS 
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The Board, considered, matters pertaining to Properties and submits the 
following report. 


RECOMMENDATIONS 

FART I 
SALES 

1. RECOMMENDED that the following sales by tender be approved 

under the terms and conditions set down by City Council, being in 
each case the highest bidder: 

Re: Lots 91 & 8?, D.L. 729, Plan #13271 

Sit: E/S Ross Street, South of i^Sth Avenue 

(Zoning - RS-1 - Single Family Residential) 


NAME 


LOT APPROX.SIZE SALE PRICE TERMS 


CONDITIONS 


H P Con- 91 
struction Ltd. 


Irregular $12,300.00 


H P Con- 87 
struction Ltd. 


50' X iii|' $12,300.00 


City 
Terms @ 
9-3A^ 


City 
Terms @ 
9-3A^ 


Peat is known 
to exist in this 
area and no 
guarantee is 
given to soil 
stability. 


Subject to a 
public utility 
easement over 
East 10' of South 
5'. 


Board of Administration, March I3, 1970 (PROPERTIES) .... 2 

PART II 
SUNDRIES 

2. Realignment of Marine Drive, Kerr Street 

to Boundary- Road 

3150 S.E. Marine Drive 

The Supervisor of Property and Insurance reports as follows : 

"Reference is made to Item 1, Works and Utility Matters 
of May 9, 1969, confirmed by City Council on May 13, 1969, 
authorizing the Supervisor of Property and Insurance to 
proceed with the acquisition of privately-owned lands 
required for the realignment of Marine Drive. A portion 
of Lot B, Blk. 8, D.L.'s 330 & 331 being 3l50 S..E. Marine 
Drive, as shown outlined in red on Plan marginally numbered 
LDII76, which is circulated, is required for road purposes. 

This property comprises a site having an area of 1.8l2 
acres partly developed as a lumber storage yard. The 
site is fenced and approximately one-third thereof is 
blacktopped. Present development on this site is confined 
to the Southerly portion which is zoned M-1 Industrial. 
The remainder of the property is zoned RT2. 

Following negotiations with the owners they have agreed to 
convey the required portion on the following basis: 

(a) Loss of land (578 sq. ft. at $.69 per sq. ft. ) . . $399. 

(b) City Engineer to relocate fence along new property 
line . 

(c) City Engineer to provide fill as necessary to establish 
proper grade. 

RECOMMENDED that the Supervisor of Property and Insurance 
be authorized to acquire that portion of the above property 
as shown outlined in red on Plan marginally numbered 
LDII76 for the sum of $399.00 on the foregoing basis 
chargeable to Code #li|5/2802." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 


CONSIDERATION AND RECOMMENDATION 


3. Sale of City-owned Lots 

East Side of Homer Street 
Between Robson & Smithe 


The Supervisor of Property and Insurance reports as follows: 

"City-owned Lots Sig 10 & 11, Blk. 66, D.L. 51^.1 which are 
situated on the East Side of Homer Street between Robson 
and Smithe were acquired by the City through exchange in 
I9I4-6, and subsequently reserved for possible freeway 
purposes. The size of the lots total 37.5' x 120', 
zoned CM-1 (Commercial District) and are presently leased 
on a raonth-to-month basis for parking. 


continued . . . / 3 
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Item No. 3 cont'd 


In January 1970, the Director of Planning released the 
lots for sale on the condition that they are consolidated 
with adjoining Lots 8, 9, N^g 10 and 12. 

An offer to purchase lots S^g 10 and 11 for $33,7^0.00 

cash has, after negotiation, been made by Kingston Securities 

Ltd. the owner of Lots 8, 9, N^g 10 and 12. 

Peraberton Realty Corp. Ltd. state that the House of Stein 
intend to construct an office and warehouse on the con- 
solidated site. 

The Supervisor of Property and Insurance considers the 
offer represents fair market value. 

FOR COUNCIL CONSIDERATION 

(A) The matter of direct sale of Lots S^g 10 and 11 to the 
abutting owner, based on the Director of Planning ' s 
recommendation, is submitted to City Council for 
Consideration . 

RECOMMENDED that: 

(B) In the event that City Council endorses the direct 
sale of Lots S^g 10 and 11 to the abutting owner it 
is recommended that the offer to purchase from 
Kingston Securities Ltd. be approved subject to the 
following conditions: 

(i) Sale price $33,750.00 cash plus $100.00 to be 
applied against consolidation costs. 

(ii) Subject to existing tenancy. 

(iii) Subject to consolidation with Lots 8, 9, Nig 10 
and 12. 


Your Board submits the foregoing report of the Supervisor of Property 
and Insurance (A) for CONSIDERATION and (B) as a RECOMMENDATION. 
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CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 



A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, March 24, 1970, in the Council Chamb.br, at 
approximately 9:30 A.M. 


PRESENT: 


liis Worship the Mayor 

Aldermen Bird, Broome, Hardwick, Linnell, 
Phillips, Rankin, Sweeney and 
Wilson 


ABSENT: 


Ald0rman Adams (Civic business) 
Aldorman Calder (Leave of Absence) 


CLERK TO THE COUNCIL: R. Thompson 


PRAYER The proceedings in the Council Chamber were opened 

with prayer offered by the Rev. Dr. G. Turpin, Civic 
Chaplain. ! 


ACKNOWLEDGMENT 


His Worship the Mayor acknowledged the presence in the Council 
Chamber of two classes of students from the Vancouver City College, 
under the direction of Miss Bristoll and Mr. Watts. 


' IN CAMERA ' MEETING 


The Council agreed to an 'In Camera' meeting later this day 
in regard to Property and Personnel matters, et al . 

ADOPTION OF MINUTES 


MOVED by Aid. Wilson, 
SECONDED by Aid. Bird, 

THAT the Minutes of the Regular Council Meeting (including 
'In Camera'), dated March 17, 1970, be adopted. 

- CARRIED 


COMMITTEE OF THE WHOLE 


MOVED by Aid. Bird, 
SECONDED by Aid. Broome, 

THAT this Council resolve itself into Committee of the Whole, 
His Worship the Mayor in the Chair. 

- CARRIED 


UNFINISHED BUSINESS 


1. Parking Area North of Pioneer Park: 
Royal Vancouver Yacht Club 

On March 17th, 1970, the Council received delegations and 
information, including a Board of Administration report, in 
respect of development permit application by the Royal Vancouver 
Yacht Club to fill beyond the existing high water mark to provide 
a 179 off-street parking area, ancillary to the existing property 
at 3811 Point Grey Road, occupied by the Club. 

After due consideration, the whole matter was tabled pending 
receipt of a letter from the Provincial Department of Lands in 
respect of lease of water lot by the Government to the Club, the 
lease presently providing for floats and boat moorage purposes 
only. Further, the matter was tabled also to receive the action 
of the Board of Variance in regard to appeals before that Board. 


cont/d . 
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UNFINISHED BUSINESS (cont'd ) 

Parking Area North of Pioneer Park: 
Royal Vancouver Yacht Club (cont'd ) 

A letter from the Board of Variance, dated March 20, 1970, 
advises of the following decision on the appeals: 

'DISALLOWED and the decision of the Technical 
Planning Board with respect to Development 
Permit #50923 is upheld.' 

A letter from the Zoning Planner forwards copy of a 
communication, dated March 16, 1970, from the Deputy Minister 
of the Provincial Department of Lands, and reads as follows: 

"I would refer you to our telephone conversation of Friday, 
March 13th regarding Lot 5834, Group 1, New Westminster 
District, which is held under leasehold by the Royal 
Vancouver Yacht Club. The lease is dated October 4, 1959 
and runs for a term of twenty-one years. I would stress 
that the lease is issued for 'floats and boat moorage 
purposes ' - the lessee was not authorized by the lease 
indenture to make other use of the premises, 

I might add that the lessee has made no application to 
change the purpose of the lease and in any event no 
change would be considered without the City's approval. 
However, at this time I can give no assurance that a 
change in purpose of the lease would be considered even 
if the City did so recommend. 

In view of the fact that there is apparent strong objection 
to the construction of a parking lot on this leasehold area 
I would appreciate receiving the City's views in this 
matter . " 

The Council noted comments from Mr. M. Baker and Mr. N. 
Freshwater, as well as requests from them to be heard as 
delegations again. 

A letter of comment was also noted from the Community Arts 
Council . 

MOVED by Aid. Linnell, 

THAT this whole matter be forwarded to the Minister of Lands 
for clarification as to whether the Department would approve the 
Yacht Club's parking proposal if the City were to give its 
approval . 

- LOST 

MOVED by Aid. Sweeney, 

THAT the City approve the parking area as requested in the 
development permit application of the Royal Vancouver Yacht Club 
and the Provincial Department of Lands be informed of this action 
of the City Council . 

(carried) * 
(see next page) 

MOVED by Aid. Linnell, 

THAT the motion of Alderman Sweeney be tabled and a committee 
of Council be struck to look into the matter of alternative parking 
arrangements for the Yacht Club, and a copy of this action of 
Council be forwarded to the Provincial Department of Lands. 

- LOST 


cont 'd , 
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UNFINISHED BUSINESS (cont'd) 

Parking Area North of Pioneer Park: 
Royal Vancouver Yacht Club (cont'd) 

The motion of Alderman Sweeney was put. A recorded vote 
was requested and the record, therefore, is as follows: 

FOR THE MOTION AGAINST THE MOTION 

Alderman Broome Alderman Hardwick 

Alderman Wilson Alderman Rankin 

Alderman Sweeney Alderman Linnell 

Alderman Bird Alderman Phillips 
His Worship the Mayor 

The motion of Alderman Sweeney was declared, - CARRIED* 


The Council recessed at approximately 10:30 a.m., following 
which an 'In Camera' meeting was held in the Mayor's Office 
and at 12:00 noon the Council recessed to reconvene in open 
session at 2:00 p.m. 


The Council reconvened at approximately 2:00 p.m. in thejCouncil 
Chamber, still in Committee of the Whole, His Worship the Mayor 
in the Chair and the following members of the Council present: 

PRESENT: His Worship the Mayor 

Aldermen Bird, Broome, Hardwick, Linnell, 
Phillips, Rankin, Sweeney and 
Wilson 

ABSENT: Alderman Adams (Civic business) 

Alderman Culder (Leave of Absence) 


DELEGATIONS AND UNFINISHED BUSINESS 

2. Rezoning: N/E corner of Victoria and 
28th Avenue (Fabiano) 


The Council received a delegation, and a brief, on behalf 
of Mr, D, Fabiano in support of application to rezone property 
at the N/E corner of Victoria Drive and 28th Avenue, from an 
RS-1 One Family Dwelling District to an RM-1 Multiple Dwelling 
District. This matter is reported on by the Board of Adminis- 
tration in its report dated February 20, 1970 (Building and 
Planning matters) , in which refusal is recommended pursuant to 
recommendations of the Technical Planning Board and the Town 
Planning Commission. 

MOVED by Aid, Bird, 

THAT Clause 5 of the report of the Board of Administration 
(Building and Planning matters), dated February 20, 1970, 
recommending refusal of the application, be adopted. 


- CARRIED 
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DELEGATIONS AND UNFINISHED BUSINESS (cont'd) 

3. Rezoning: N/E corner of 10th Avenue 
and Balsam Street 


The applicant, Mr. Bing Marr, appeared and filed a brief, 
dated March 24, 1970, in support of application to rezone property 
at the N/E corner of 10th Avenue and Balsam Street. Board of 
Administration ;report (Building and Planning matters) , dated 
February 27, 1970, sets out details in the matter and advises of 
the Technical Planning Board's and Town Planning Commission's 
recommendations against the application. 

MOVED by Aid. Wilson, 

THAT this application be referred to a Public Hearing. 

- LOST 

1 

MOVED by Aid. Linnell, 

THAT Clause 3 of the report of the Board of Administration 
(Building and Planning matters), dated February 27, 1970, 
recommending refusal of the application, be adopted. 


- CARRIED 


4. Admission Privileges: 

Vancouver Museums and Planetarium 


The Board of Administration, under date of March 13, 1970, 
submitted report in regard to the Vancouver Museums and Planetarium 
Association admission privileges to the Centennial and Maritime 
Museums, as well as to each new Planetarium show in return for 
certain contribution from the Association's membership dues to 
the Trust Account of the Greater Vancouver Civic Museum and 
Planetarium Board. The Director of Museums recommendations, 
approved by the Museum and Planetarium Board, are set out as 
follows: 


"1. That in return for a fee of $1,000 paid to the Trust 

Account of the Greater Vancouver Civic Museum and Planet- 
arium Board on July 1 each year, members of the Vancouver 
Museums and Planetarium Association be accorded free 
admission to the Centennial Museum and Maritime Museum and 
each member or member of a family group be entitled to six 
free admissions each year to the Planetarium. This 
arrangement is on the understanding that the balance of 
funds derived from memberships dues after payment of the 
fee and after covering operating expenses is applied to 
Museums and Planetarium development, under the guidance 
of the Greater Vancouver Civic Museum and Planetarium Board. 

2. That admission privileges for the following organizations 
affiliated with the Vancouver Museums and Planetarium 
Association remain as at present 

The Archaeological Society of British Columbia 
Vancouver Natural History Society 
Vancouver Historical Society 

Vancouver Centre of the Royal Astronomical Society 

of Canada 


The present arrangement is that members of these organiz- 
ations are accorded free admission to the Centennial Museum 
and Maritime Museums only in return for an annual contri- 
bution to the Greater Vancouver Civic Museum and Planetarium 
Board Trust Account of $2.00 per family membership and $1.00 
per individual membership, paid quarterly through the 
Vancouver Museums and Planetarium Associatio-n . 


cont 'd . 
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DELEGATIONS AND" UNFINISHED BUSINESS (cont'd) 
Admission Privileges (cont'd) 

3. That further appropriate groups may be added to the list 
of affiliated organizations by Council, on recommendation 
of the Greater Vancouver Civic Museum and Planetarium 
Board . 

4. That this agreement be reviewed by the Board of Adminis- 
tration in December, 1970." 

The President of the Vancouver Museums and Planetarium 
Association appeared and filed a brief dated March 24, 1970, in 
support of recommendation I. above. 

MOVED by Aid. Bird, 

THAT the foregoing recommendations, 1 to 4, of the Director 
of Museums and the Greater Vancouver Civic Museum and Planetarium 
Board, be approved. 


5. Rezoning: 


- CARRIED 

W/S Cambie between 65th Avenue 
and S/W Marine Drive (Fowler for Mr. Gentile ) 

The Council further considered Board of Administration report 
(Building and Planning matters'), dated February 27, 1970, in the 
matter of application from Mr D. Fowler, on behalf of Mr. Gentile, 
for the rezoning of property on the W/S of Cambie Street between 
65th Avenue and S/W Marine Drive (Lot 19) from an RS-1 One Family 
Dwelling District to C-1 Commercial District. 

The firm of F.A, CI eland & Son submitted a communication 
dated March 17, 1970, setting out views in support of the rezoning. 
In the Board of Administration report the Director of Planning 's 
views are set out including recommendations of the Technical 
Planning Board and the Town Planning Commission, that the appli- 
cation be not approved. 

MOVED by Aid. Hardwick, 

THAT, pursuant to report of the Board of Administration, no 
action be taken to approve this application at this time; 

FURTHER THAT the Director of Planning be asked to investigate 
the problem of rezoning as associated with the Hudson Street 
Crossing and Marine Drive, with particular reference to the re- 
zoning application W/S Cambie Street between 65th Avenue and S/W 
Marine Drive; 


AND FURTHER THAT the applicant be so advised 


ENQUIRIES AND OTHER MATTERS 


- CARRIED 


Alderman Wilson - 
House at 3891 Arbutus 
Street 


referred to his enquiry of March 10th 
regarding complaint from the owner of 
the house at 3891 Arbutus Street, i.e. 
the house is sagging because a beam in 
the house was cut when certain City 
development work was being carried out 
in the area. At that timp the Alderman 
requested the Engineering Department 
look into the matter and report and His 
Worship so directed. The Alderman again 
enquired about the matter and stated no 
report has been received, nor has any- 
one from the City been in touch with 
the owners . 
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ENQUIRIES AND OTHER MATTERS (cont'd) 

Alderman Wilson - referred to installation of residential 

2600 block Triumph parking signs, with particular reference 

Street: Residential to the 2600 block Triumph Street, but 

Parking stated there are other streets requiring 

this treatment. The Alderman requested 
an early report be submitted to 
Council , 


Alderman Wilson - referred to enquiries made by certain 

Voters' List and British new Canadians respecting their right 

Sub j ects to vote since the voting qualifications 

referred to British citizens. The 
Alderman stated some did not vote in 
the last 5-year Plan Plebiscite being 
not sure that they were qualified 
because of their confusion on tae 
matter. 


The City Clerk explained the Charter 

provides for British subjects, which 
includes Canadians, and that there is 
communication with the Immigration 
Department endeavouring to make 
arrangements whereby, on receiving 
citizenship, these new Canadians will 
be informed of their voting privileges 


Alderman Linnell - referred to resolution of the Park 

Building #4; Jericho Board recently ordering demolition by 

May 15th of Building #4 on the Jericho 
Lands, The Alderman enquired if the 
City Council could take appropriate 
action to prevent this demolition 
until the Council can give further 
study to the matter. 

The Corporation Counsel expressed the 
view the property was handed over to 
the Park Board but saw no reason why 
the Council should not enter into 
discussions with the Park Board, 


Alderman Linnell - 
Rubella Epidemic 


referred to the expected epidemic of 
Rubella in 1971 and the seriousness of 
the matter. The Metropolitan Board 
of Health is strongly recommending the 
particular vaccine for the purpose be 
made available before 1971, 


Alderman Linnell - 
Passport Office 


commended Alderman Broome and other 
members of the Council for efforts in 
making possible the opening of the new 
Passport Office in Vancouver. 


Alderman Broome - 

New C.B,C, Development 


referred to the proposed new C,B,C, 
development and enquired of the status 
of the matter. 


His Worship the Mayor advised he would 
look into the enquiry. 
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ENQUIRIES AND OTHER MATTERS (cont'd ) 

Alderman Wilson - referred to the present situation with 

Development of respect to Terminal Avenue and commented 

Terminal Avenue that in view of the increasing traffic 

which will use this street in the future, 
there is urgency to develop Terminal 
Avenue to its full width. The Alderman 
requested the matter be referred to the 
Standing Committee on Transportation. 

His Worship the Mayor so directed. 


COMMUNICATIONS OR PETITIONS 

1. Appointment of Deputy Mayor 
Quarter Commencing April 1, 1970 

MOVED by Aid. Bird, 

THAT the communication from the Executive Assistant to the 
Mayor, advising His Worship recommended Alderman Sweeney 
be appointed Deputy Mayor for the quarter commencing April 1, 1970, 
be received and the recommendation approved. 

- CARRIED 

2. Synthetic T'urf: 
Empire Stadium 

The Council received a communication from the Pacific National 
Exhibition, under date of March 23rd, advising the result of a call 
for tenders for the installation of synthetic turf and an eight 
lane, all-weather, running track at Empire Stadium. Details of the. 
bids are enclosed. The P.N.E. states it favours acceptance of the 
Tartan Turf installation as submitted by the 3M Company and sets 
out the reasons. It is advised there is urgency, if the installation 
is to be in 1970, as the field must be completed by the end of June. 
The P.N.E. advises that the following two conditions have been 
agreed to: 

a) Surrender the lease of Callister Park in order that the 
City may turn it over to the custody, care and management 
of the Park Board for use as a neighbourhood park. 

b) Agree to set a more appropriate rental rate for amateur 
sporting events held at Empire Stadiym and submit a rental 
rate schedule having regard to the maximum use of the 
Stadium, encouragement of amateur sports and having parti- 
cular regard to the requests of the B.C. Soccer-Football 
Commission . 


MOVED by Aid. Sweeney, 

THAT City Council endorse the recommendations of the P.N.E. as 
contained in their letter of March 23rd, 1970, and that Council 
instruct the P.N.E. to let the contract for the complete installation 
of synthetic turf and track to the 3M Company of Canada immediately; 

FURTHER THAT the matter of payment as to cash price viz a viz 
term payments and the possibility of cost sharing by the P.N.E., the 
B.C. Lions or other parties, be referred to the Finance Committee 
for report back to Council; 

FURTHER THAT the installation be completed by June 30, 1970, and 
upon completion the P.N.E. must surrender the Callister Park lease 
to the City of Vancouver. 

(carried) * 
(see next page) 


cont 'd 
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COMMUNICATIONS OR PETITIONS (cont'd ) 

Synthetic Turf: 

Empire Stadium (cont'd) 

MOVED by Aid, Phillips, in Amendment, 

THAT the following paragraph be added to the motion of 
Alderman Sweeney: 

'FURTHER THAT the City's contribution be limited to 
a maximum of $600,000. ' 

(lost) ** 

A recorded vote on the Amendment was requested. The record, there- 
fore, is as follows: 


FOR THE AMENDMENT 

Alderman Phillips 
Alderman Hardwick 


AGAINST THE AMENDMENT 

Alderman Sweeney 
Alderman Wilson 
Alderman Bird 
His Worship the Mayor 
Alderman Linnell 
Alderman Rankin 
Alderman Broome 


The Amendment was declared. 


- LOST** 


The motion of Alderman Sweeney was put. A recorded vote was 
requested and the record, therefore, is as follows: 


FOR THE MOTION 

Alderman Phillips 
Alderman Sweeney 
Alderman Wilson 
Alderman Bird 
His Worship the Mayor 
Alderman Linnell 
Alderman Broome 

The Main Motion was declared. 


AGAINST THE MOTION 

Alderman Hardwick 
Alderman Rankin 


- CARRIED* 


During consideration of the immediately foregoing item, a short 
recess was observed. 


3, Delegates to Canadian Federation of Mayors 
and Municipalities Conference 

His Worship the Mayor advised of the appointment of the 
following as delegates to the forthcoming Conference of the Canadian 
Federation of Mayors and Municipalities, to be held in Halifax, 
June 8 to 11, 1970: 

Alderman Sweeney (Deputy Mayor) 
Alderman Broome 
Alderman Wilson 

MOVED by Aid, Bird, 

THAT this information be received, 

- CARRIED 

(Aldermen Phillips, Hardwick and Rankin are recorded in 
the negative) 
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BOARD QF ADMINISTRATION AND OTHER REPORTS 

A. Report of Standing Comriittee on Finance 
dated March 19, 1970 

MOVED by Aid. Linnell, 

THAT the report of the Standing Committee on Finance, dated 
March 19, 1970, be adopted after amendment as follows: 

Clause 1: Page 3 re City's Capital Cost Payment (Musqueam Indian 

Res erve) 

'from parts (a) , (b) and (c) of the recommendation 
strike the words "and have improvements erected 
to the point of completion of the first building 
inspection" ' . 

- CARRIED 

Certain items in Clause 1, re Musqueam Indian Reserve, in 
the aforementioned report of the Standing Committee on Finance, 
were for further consideration and these are dealt with as follows: 

i 

Clause 1: (i-b) Municipal Services (Musqueam Indian Reserve) 

MOVED by Aid. Linnell, 

THAT the following municipal services be provided by the 
City at no cost: 

Pol ice 
Fire 

Garbage and waste removal 
Streets and roads maintenance 
(traffic control deleted) 
Sewer system maintenance 

(amended)* 

MOVED by Aid. Wilson, in Amendment,* 

THAT the words 'at no cost* be struck in the motion of 
Alderman Linnell and in lieu thereof be inserted the words 'the 
Band to continue to pay $1,100 per annum in this regard.' 

- CARRIED 

The motion, as amended, and reading as follows was put and CARRIED 

"THAT the following municipal services be provided 
by the City, the Band to continue to pay $1,100 
per annum in this regard: 

Police 
Fire 

Garbage and waste removal 
Streets and roads maintenance 

(traffic control deleted) 
Sewer system maintenance" 

(Board of Administration report of March 23, 1970, refers) . 

Clause 1: (iv) Improvement Taxes and Land Taxes re 

Town Houses and Apartments (Musqueam Indian Reserve) 

MOVED by Aid. Linnell, 

THAT full taxes on improvements and land shall accrue to the 
City in respect of Band owned and operated town houses and apart- 
ments referred to in this particular item of the Finance Committee's 
report . 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Repoi't of Standing Committee on 
Finance, March 19, 1970 (cont'd) 

Musqueam Indian Village 

and Block Brothers Subdivision 

MOVED by Aid, Linnell, 

THAT the Board of Administration be requested to report on the 
most suitable action the Council should consider taking in the 
matter of inclusion of the Musqueam Indian Village, the nearby Block 
Brothers subdivision and the future Salish development under the 
Municipal per capita grant in order to obtain the per Capita grant 
for the year 1970 and subsequent years, _ CARRIED 

Clause 2 re Pensions for Certain Civic 
Employees retired prior to April 1, 1957 

In respect of this clause in the report of the Standing 
Committee on Finance, dated March 19, 1970, it was, 

MOVED by Aid. Rankin, 

THAT the effective date be April 1, 1970. 

- CARRIED 


B. General Report, March 20, 1970 , 
Works and Utility Matters 

(i) Tender: Supply of Asphalts (Clause 5) 


In considering this clause it was, 

MOVED by Aid. Bird, 

THAT the recommendations be adopted and in respect of MC 
Grades by Methods A and C, i,e, picked up at refinery and .delivered 
to Cambie Yards, the bid of Imperial Oil Limited be accepted; 

FURTHER THAT all of the foregoing be subject to 5% Provincial 
Sales Tax and contracts satisfactory to the Corporation Counsel. 


- CARRIED 


(ii) Balance of Works and Utility Matters 


MOVED by Aid. Bird, 

THAT Clauses 1 to 4 inclusive of the report of the Board of 
Administration (Works and Utility matters) , dated March 20, 1970, 
be adopted. 

- CARRIED 


Social Service and Health Matters 


MOVED by Aid. Bird, 

THAT the report of the Board of Administration (Social 
Service and Health matters), dated March 20, 1970, be adopted. 


- CARRIED 


(No action was taken with respect to referring the 
subject matter in Clause 1 to the Health and Welfare 
Standing Committee, as raised in this clause) , 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Building and Planning Matters 

MOVED by Aid, Hardwick, 

THAT the report of the Board of Administration (Building and 
Planning matters), dated March 20, 1970, be adopted, 

- CARRIED 

Licenses and Claims Matters 

Claim: Michael Joseph Mikulus 

MOVED by Aid, Bird, 

THAT the report of the Board of Administration (Licenses and 
Claims matters), dated March 20, 1970, be adopted, 

- CARRIED 

Finance Matters 


(i) Purchase of the Remaining Components 

of the City's Computer System (Clause 2) 

The Board of Administration requested this clause be with- 
drawn and the Council agreed, 

(ii) Grant to Canadian Red Cross Society re 

use of Queen Elizabeth Theatre Rehearsal Room (Clause 6 ) 

The Council noted request from the Canadian Red Cross Society 
for a grant equal to the rental of the Queen Elizabeth Theatre 
rehearsal room on April 16th, for a blood donor clinic, 

MOVED by Aid, Linnell, 

THAT a grant equal to the rental of this rehearsal room be 
approved . 

- CARRIED BY THE 
REQUIRED MAJORITY 


(iii) Balance of Finance Matters 

MOVED by Aid, Broome, 

THAT, in respect of report of the Board of Administration 
(Finance matters), dated March 20, 1970, Clauses 1, 4 and 5 be 
adopted and Clause 3 received for information, 

- CARRIED 


C . Personnel Matters, Regular, 
March 13, 1970 

Salary and Classification Review: 
Planetarium Technician I 


MOVED by Aid, Broome, 

THAT the report of the Board of Administration (Personnel 
matters, Regular), dated March 13, 1970, be adopted, 

- CARRIED 


D. Personnel Matters, Supplementary, 
March 20, 1970 

(i) Overtime: Garage Night Shift Foreman (Clause 2) 

The Council considered the City Engineer's report as sub- 
mitted by the Board of Administration in the matter of overtime 
re garage night shift foreman, as reported on previously by the 
Board of Administration and the Director of Personnel Services, 


cont 'd , 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont 'd ) 

Overtime : 

Garage Night Shift Foreman (cont'd) 

After due consideration, it was, 

MOVED by Aid. Bird, 

THAT the Trades Foreman II (Night Shift) Equipment Branch 
be granted an additional pay grade ($40,00 per month), in view 
of the need for continued regular overtime, ' 

- CARRIED 

(ii) Balance of Personnel Matters, 
Supplementary, March 20, 1970 

MOVED by Aid, Sweeney, 

THAT Clause 1 of the report of the Board of Administration 
(Personnel matters. Supplementary), dated March 20, 1970, be 
adopted , 

- CARRIED 

E . Property Matters, March 20, 1970 

MOVED by Aid, Sweeney, 

THAT the report of the Board of Administration (Property 
matters), dated March 20, 1970, be adopted. 

- CARRIED 

F. Proposed Truck Terminal for Sea-Land Service Inc., 
on G.N,R, land: north of westerly extension of 
East 5th Avenue between Glen and Keith Drives 

MOVED by Aid, Hardwick, 

THAT the report of the Board of Administration, dated March 19, 
1970, setting out reports of the Director of Planning and City 
Engineer in respect of proposed truck terminal for Sea-Land Service 
Inc., on G.N,R. Company lands on proposed site, being north of a, 
westerly extension of East 5th Avenue, between Glen and Keith 
Drives, be received for information. 

- CARRIED 

G. Dedication for Highway: Parcel 6 of 
Parcel I, D.L, 2037 (False Creek) 

MOVED by Aid, Hardwick, 

THAT, pursuant to Board of Administration report of March 20, 
1970, Parcel 6: of Parcel I, D,L, 2037 be dedicated for highway 
purposes and the Corporation Counsel be requested to advance a 
formal resolution for the dedication. 

- CARRIED 

H. Replacement of Parking Meters 

The Board of Administration, under date of March 6, 1970, 
submitted the City Engineer's report in the matter of replacement 
of parking meters, under the subject headings of 'Core Area', 
'Extension of Metered Area', and 'Test Results'. 

The Board of Administration recommends the following 
recommendation of the City Engineer be adopted: 

'that the Park-O-Meter Company and the Duncan 
Parking Meter Company be requested to submit 
prices on the purchase of 2,850 meters, such 
price to include allowance for the existing 
meters ' . 


MOVED by Aid, Bird, 

THAT the foregoing recommendations be approved. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


I. Certain Staff Positions: 
Park Board 


The Board of Administration, under date of March 13, 1970, 
submitted a .joint report fi'om the Director of Personnel Services 
and the Administrative Analyst respecting certain staff positions 
in the Park Board. These two officials recommend the position of 
Director of Ground Construction and Maintenance be approved at 
pay grade 30, $885-1058, 1969 (2nd half) rates and $964-1058 
(effective salary range under Personnel Regulation No. 160-1). 
The overall effective date of the appointment to be September 1, 
1969. The Board of Administration recommends as follows: 

"1. The foregoing recommendations of the Director of Personnel 
services and the Administrative Analyst be adopted. 

2. Class Specification No. 1030, Director of Grounds Con- 
struction and Maintenance, be approved. 

i 

4 

3. The Board of Parts and Public Recreation be authorized 

to implement the recommendations of the report and funds, 
including 1969 adjustment of $370, be included as a 
budget item, and provided as necessary prior to adoption 
of the estimates of expenditure." 

MOVED by Aid. Bird, 

THAT the foregoing report with recommendations be approved. 

- CARRIED 

(The Board of Administration report contains a revised 
Page 3 from the original report distributed to Council 
prior to this meeting) . 

J. Certain Street Local Improvement Projects: 
Portions of 15th and 36th Avenues East 

The Board of Administration, under date of March 19, 1970, 
submitted a report pursuant to previous Council instruction on the 
matter of street local improvement projects. Item 32 - 15th Avenue 
B/S from Lillooet to Nootka Streets and Item 43 - 36th Avqnue 
B/S from Prince Edward to Main Streets, as contained in Local 
Improvement Schedule 389 (P.O. concrete curbs and gutters by 
petition) , 

At a previous Council meetir:g the Board of Administration 
was requested to report on the costs involved if the local improve- 
ment work was carried out by City forces since it had been stated 
by certain taxpayers that the costs had increased since the 
petitions were signed. 

The Board of Administration report deals with the matter 
concluding the Council should determine 

(a) that the two projects (items 32 and 43 on Schedule 389) 

should be undertaken and the City Engineer authorized 
to call tenders, or 

(b) that the two projects should not be undertaken. 

MOVED by Aid. Broome, 

THAT (a) above be approved, and the work undertaken accordingly. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

K. Georgia Viaduct Replacement: 
East Approach Routes 


The Board of Administration, under date of March 19, 1970, 
submitted a report pursuant to resolutions of Council on the matter 
of east approach routes and the Georgia Viaduct Replacement, under 
the headings: 

1. Terms of Reference for East End Connection from Georgia 
Viaduct Replacement to Highway 401 via Great Northern Cut, 

and 

2. Upgrading Streets Scuth of Prior. 
MOVED by Aid. Broome, 

(a) THAT the firm of Phillips, Barratt, Hillier, Jones and 
partners be appointed as the consultants in connection with this 
design project, subject to contract satisfactory to the Corporation 
Counsel ; 

(b) the Terms of Reference tie in accordance with appendix A attached 
to the Board of Administration report dated March 19, 1970, it 

being noted that in respect of Part V, Design Organization, page 4 
of the appendix, the selection, appointment and costs of the items 
referred to in this part would be to the approval of the City 
Council ; 

(c) the source of funds to be from Major Street Capital Funds; 

(d) the Provincial Department of Highways and the Planning 
Department of the Greater Vancouver Regional District be 
advised of this action of the Council. 

- CARRIED 

MOVED by Aid. Wilson, 

THAT, in respect of the portion of the Board of Administration 
report of March 19, 1970, dealing with upgrading streets south of 
Prior Street, the Board of Administration be requested to consider 
the connection from Malkin Street to William Street, to Vernon 
Drive, under the First Avenue Viaduct to the Grandview Highway. 

- CARRIED 


At this point the Council agreed to continue in session until 
5:30p.m. 


L. Report of Standing Committee on 

Planning and Development, dated March 12, 1970 

MOVED by Aid. Bird, 

THAT the report of the Standing Committee on Planning and 
Development, dated March 12, 1970, be adopted after change to 
recommendation (4) on page 4 to read as follows: 

'we authorize the Director of Planning, in consultation with 
the Chairman of the Town Planning Commission and in co- 
operation with the Corporation Counsel, to revise the Town 
Planning Commission By-law and the relevant sections of the 
Zoning and Development By-law. * ' 

- CARRIED 

* change as underlined. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

M, Report of Official Traffic Commission 
dated March 9, 1970 

(i) Grant: Annual School Safety 

Patrol Banquet (Clause 2) 


MOVED by Aid. Linnell. 

THAT this clause be apprbved and a grant authorized 
accordingly . 

- CARRIED BY THE 
REQUIRED MAJORITY 

(ii) Balance of Official Traffic 
Commission matters 


MOVED by Aid. Linnell, 

THAT Clauses 1, and 3 to 9 inclusive of the report of the 
Official Traffic Commission dated March 9, 1970, be adopted. 

- CARRIED 

N. Report of Social Development 

Committee dated March 20, 1970 

The Social Development Committee, under date of March 20, 1970, 
reported as follows: 

"Under date of March 21, 1969, your Social Development Committee 
submitted its Report #5 dealing with the ireview of welfare 
changes and services. This report recommended Council sponsor- 
ship and support of a Citizens Congress on Welfare in 
conjunction with the Provincial Government Department of 
Social Welfare and private donors. 

Council agreed with this recommendation and authorized an 
expenditure of $6,500 of civic funds and authorized invo-lvement 
of civic departments with the Congress to aid and assist the 
development of the Congress. 

Since Council's authority, the Social Development Committee 
has, at the request of the Minister of Social Welfare, for- 
warded suggested nominees for this Congress and in^ other 
ways assisted in the organizational aspects of the Congress' 
review. At the last meeting of your Social Development 
Committee, the Director of Social Planning/Community Develop- 
ment reported to the Committee on the latest meeting of the 
Citizens Congress on Welfare and circulated to the members of 
the Committee present, copies of the Minutes of that meeting. 
The Minutes of the Citizens Congress on Welfare at their 
meeting of February 24, 1970 quoted the following statement 
of the recently appointed Minister of Social Welfare presented 
to that meeting by the Assistant Deputy Minister of Social 
Welfare : 

'The Minister has directed me to advise the Congress that he 
is carrying out a total re-organization of the Social 
Welfare Department which will, on April 1st, become the 
Department of Rehabilitation and Social Improvement and that 
due to the re-organization going on in the department, he 
has no items which he would like the Congress to examine 
at this time but at a later date there might be situations 
which he would like the Congress to review. ' 


cont *d . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Report of Social Development 

Committee dated March 20, 1970 (cont'd ) 

The following is an extract from the Minutes of the meeting 
after the receipt of the statement of the Minister: 

'In the light of the Minister's statement it appeared 
that the purpose and function of the Congress has 
altered and that the initial terms of reference did 
not appear to apply. A full discussion followed the 
reading of the statement and the comments of Mr. Egan 
on behalf of the City's Social Planning Department 
and Mr. Naphtali on behalf of the United Community 
Services were heard and discussed. 

Mr. Guy then moved, seconded by Mr. Neal , that t'he 
Congress be and the same is hereby dissolved and that 
the Minister of Welfare be notified accordingly. The 
motion was carried unanimously. ' 

The Director of Social Planning/Community Developmend advised 
that it was his understanding that the 'in-put out^-put ' model 
being constructed by Management Sciences was going to be 
completed and that the model information would be available 
to the City of Vancouver. 

The Social Development Committee discussed this action quoted 
above of the Citizens Congress on Welfare and the other 
aspects of the situation which reflected directly on the 
proposed policy of the Committee and of the Vancouver City 
Council and referred to the Joint Technical Committee, 
Department of Social Planning/Community Development. 

a) The advisability of continuing the Citizens Congress 
on Welfare under the present terms of reference, 

b) if the continuation is recommended on what basis, 
municipally or regionally or other and, 

c) review the terms of reference and if felt advisable 
in light of altered conditions, such changes in the 
terms of reference and manner of operation as might 
be deemed advisable. 

After further discussion, it was agreed by the Social 
Development Committee and is now RECOMMENDED that funds 
received for the Citizens Congress on Welfare from the 
Vancouver Foundation be returned to the Foundation with a 
letter of appreciation for the Foundation's support." 

MOVED by Aid. Linnell, 

THAT the foregoing report be adopted. 

- CARRIED 

MOVED by Aid. Broome, 

THAT the previous authority granted to expend $6,500 to aid 
and assist the development of the Congress be withdrawn. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

0. Social Service Department: 
Temporary Staff 

The Board of Administration, under date of March 23, 1970, 
submitted a report with respect to additional temporary staff, 
approved by Council on December 16, 1969, as follows: 

1 Clerk III 

2 Clerks I 

5 Clerk Typists II 
8 Clerk Typists I 
2 Social Workers I 

The report sets out details by the Administrative Analyst 
indicating the circumstances, and the current situation respecting 
applicants for assistance, details with respect to records and a 
new filing system installed and estimated costs in respect of these 
positions as follows: 

"Estimated Costs 


The estimated monthly cost of the above positions is as follows 

(a) Control 1 Clerk III $511 

1 Clerk I 321 
1 Clerk Typist II 364 

Single Men's Unit 

1 Clerk I 321 
1 Clerk Typist I 298 

$1,815 

Fringe Benefits 12^% 227 

$2,042 

Six months $12,252 

(b) Records?, Typing Pool, Three Units 

7 Clerk Typists I @ $298 
4 Clerk Typists II @ $364 

Intake 2 Social Workers I @ $537 

Fringe Benefits 12^o 


$ 

2,086 


1,456 


1,074 

$ 

4,616 


577 

$ 

5,193 


Three months $15,579 

(c) Total Estimated Cost 

Single Men's Unit and Control $12,252 
Records, Typing Pool, Three Units 15, 579 

$27,831 

Less Canada Assistance Plan - 50% $13,915 
Provincial - 25% 6,957 * 

$ 20,872 

Estimated net cost to City $ 6,959 


To be approved 


cont 'd . 


Regular Council, March 24, 1970 . MAR .2 j^TO 18 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont 'd ) 

Social Service Department: 
Temporary Staff (cont'd) 

The Assistant Administrator advises that he will request the 
Provincial participation as shown above. 

It is recommended that the funds required to meet the salary 
costs indicated above be included in the Departmental Ipudget 
for 1970 and that approval be given for the expenditure of 
such funds prior to approval of the budget." 

MOVED by Ald.Linnell, 

THAT this Board of Administration report, recommending approval 
of the report of the Administrative Analyst, be adopted. 

- CARRIED 

P . Sources of Funds for Parking Engineer 

Under date of March 20, 1970, the Board of Administration 
submitted the following report of the City Engineer: 

"At its meeting on January 23rd, 1969, Council received a 
Board of Administration report (dated January 13th, 1969) 
stating that the Downtown Parking Corporation accepted the 
suggestion that they should pay for technical assistance for 
the Vancouver Parking Commission. The moneys for this 
assistance were to be [provided from operating surpluses of 
the D.P.C. ' 


It now appears, that in view of the expansion underway at 
D.P.C. Lot Number 2, the D.P.C. surpluses for this year may 
not be sufficient to pay the full budgeted figure of $21,880. 

Several sources of funds have been examined to determine what 
action might be taken if the D.P.C. is unable to provide the 
full budgeted amount. As a result of this examination, it is 
recommended that the necessary amount be tak^n from the 
Current Parking Meter Revenue Account (48/80) before the 
surplus for this account is divided between the Traffic Control 
Reserve and the Parking Meter Reserve funds. The amount of 
the D.P.C. surpluses available will then be paid into that 
account . 


The Director of Finance has agreed to this procedure. 

The City Engineer RECOMMENDS that the foregoing method of 
financing the Parking Engineer and recovering such funds as 
are avaible from D.P.C. surpluises be approved." 

The Board of Administration recommends the report of the City 
Engineer be adopted. 

MOVED by Aid. Sweeney, 

THAT the foregoing recommendations be approved. 

- CARRIED 


Q . Tyne Street Underground Wiring Project 

MOVED by Aid. Bird, 

THAT the report of the Board of Administration, under date 
of March 20, 1970, submitting for information report on Tyne 
Street Underground Wiring Project, be received and referred to the 
Standing Committee on Finance for further consideration. 


- CARRIED 
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COMMITTEE OF THE WHOLE 

MOVED by Aid, Linnell, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid. Linnell, 
SECONDED by Aid. Wilson, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

BY-LAWS 


1. BY-LAW TO ASSESS CERTAIN REAL PROPERTY IN 1970, 
re CERTAIN COLLECTIVE PARKING PROJECTS 


MOVED by Aid, Sweeney, 
SECONDED by Aid. Broome, 

THAT leave be given to introduce a By-law to assess certain 
real property in the year 1970 for the purpose of defraying the 
costs and charges with respect to certain collective parking 
projects, and the By-law be read a first time. 

- CARRIED 

MOVED by Aid. Sweeney, 
SECONDED by Aid, Broome, 

THAT the By-law be read a second time, 

- CARRIED 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Broome, 

THAT Council do resolve itself into Committee of the Whole, to 
consider and report on the By-law, His Worship the Mayor in the 
Chair, 

- CARRIED 

MOVED by Aid, Sweeney, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 


MOVED by Aid, Sweeney, 
SECONDED by Aid, Broome, 

THAT the report of the Committee of the Whole be adopted, 

- CARRIED 

MOVED by Aid. Sweeney, 
SECONDED by Aid, Broome, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized sign same and affix thereto the Corporate 
Seal . 

- CARRIED 

(The By-law received three readings) 

2. BY-LAW TO AMEND BY-LAW No. 4450 BEING THE 
LICENSE BY-LAW (Auctioneer) 


MOVED by Aid, Rankin, 
SECONDED by Aid. Sweeney, 

THAT leave be given to introduce a By-law to amend By-law 
No. 4450, being the License By-law, and the By-law be read a first 
time. 

- CARRIED 

MOVED by Aid, Rankin, 
SECONDED by Aid, Sweeney, 

THAT the By-law be read a second time, 

- CARRIED 
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BY-LAWS (cont 'd ) 

By-law to Amend By-law No. 4450 
Being the License By-law (Auctioneer) 
Continued : 


MOVED by Aid. Rankin, 
SECONDED by Aid. Sweeney, 

THAT Council do resolve itself into Committee of the Whole, to 
consider and report on the By— law. His Worship the Mayor in the 
Chair . 

- CARRIED 

MOVED by Aid. Rankin, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Rankin, 
SECONDED by Aid. Sweeney, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Rankin, 
SECONDED by Aid. Sweeney, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED 

(The By-law received three readings) 


3. BY-LAW TO AMEND BY-LAW No. 3575 BEING THE 
ZONING AND DEVELOPMENT BY-law (Low Density 
Multiple Housing) 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Broome, 

THAT Council do resol\'e itself into Committee of the Whole, to 
consider and report on the By-law, His Worship the Mayor in the 
Chair . 

- CARRIED 

(Various questions were asked of the Director of Planning) 

MOVED by Aid. Hardwick, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Broome, 

THAT the report of the Committee of the Whole be adoptsed. 

- CARRIED 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Broome, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED 

(The by-law received two readings on March 17, 1970 
and the third reading this day) 
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MOTIONS 

1. Establishment of Land for Highway Purposes 
(Glen Drive, north of 5th Avenue) 

MOVED by Aid. Bird, 
SECONDED by Aid. Sweeney, 

THAT WHEREAS the City of Vancouver is the registered owner of 
the lands hereinafter described; 

AND WHEREAS it is deemed expedient and in the public interest 
to establish the hereinafter described lands for highway purposes; 

BE IT RESOLVED THAT the following City-owned land be 
established for highway, said land more particularly described 
as follows: 

Parcel 6 (Reference Plan 2681) of Parcel "I", District 
Lot 2037, Group 1, New Westminster District, Plan 1341 

be and the same are hereby established for highway purposes and 
declared to form and constitute portions of highways. 

- CARRIED 

2. Project 200: 

Demolition of Granville Viaduct 

On March 17th, Notice was called on the following motion: 

MOVED by Aid. Linnell, 

THAT, before demolition and other permits are issued in respect 
of demolition of the C.P.R. Viaduct at the north foot of Granville 
Street, the Council receive ratification of the agreement re 
Cordova Street Extension and related matters, as set out in a 
former Council resolution, 

(withdrawn) 

Alderman Linnell requested, and agreement was given, to the with- 
drawal of this motion, 

3 . Property Taxes and Senior Citizens 

On March 17th, Notice was called on the following motion of 
Alderman Bird, seconded this day by Alderman Linnell: 

"MOVED by Aid. Bird, 
SECONDED by Aid. Linnell, 

THAT WHEREAS the U.B.C.M. Executive has discussed with 
Premier Bennett and his Executive the question of relief for 
senior citizens on fixed income, in regard to tax relief on 
their homes; 

AND WHEREAS the Executivt? Council refused to consider the 
request; 

AND WHEREAS there is some support in the Provincial Govern- 
ment for this relief; 

THEREFORE BE IT RESOLVED THAT the Vancouver City Council go 
on record as supporting the U.B.C.M. in this mutter, and t\he Council 
bring the urgency of this matter to the attention of the Cabinet 
Ministers and M.L.A.'s." 


The motion was put and. 


- CARRIED 
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MOTIONS (cont'd ) 

4, Development of the Jericho 
Defence Lands: Park Board 

On March 17th, Notice was given on the following motion by 
Alderman Phillips, seconded this day by Alderman Linnell : 

"MOVED by Aid. Phillips, 
SECONDED by Aid, Linnell, 

THAT a meeting of the Standing Committee on Planning and 
Development and the Park Board be held to discuss Park Board 
plans for development of the Jericho Defence Lands," 

The motion was put and, - CARRIED 


5 , Contractors and City Streets 

On March 17th, Notice was given on the following motion by 
Alderman Linnell, seconded this day by Alderman Sweeney: 

"MOVED by Aid, Linnell, 
SECONDED by Aid, Sweeney, 

THAT WHEREAS the City streets are adversely affected by the 
careless practices carried on by some contractors involved in con^ 
struction projects; 

AND WHEREAS such practices result in the City streets, in^ 
eluding boulevards, being cluttered with building materials and 
various types of equipment; 

AND WHEREAS the streets thereby become very untidy and unclean 
because of the muddy conditions which usually follow; 

AND WHEREAS not one Civic authority but several appear to be 
involved in the control of this conduct resulting in delays to 
obtain early and appropriate action; 

THEREFORE BE IT RESOLVED THAT the Board of Administration be 
requested to report on the most appropriate ways and means to 
require contractors involved in construction affecting the City 
streets to adhere to specific Civic regulations of control; 

FURTHER THAT if the present regulations are not adequate to 
ensure good housekeeping on the City streets so affected, before, 
during, and after construction, the Board of Administration be 
requested to report to the Council the necessary action to make 
such regulations adequate and enforceable with a minimum of 
delay, possibly by providing authority to one Civic division in 
respect of the entire matter; 

FURTHER RESOLVED THAT the attached memorandum of suggested 
remedies be reported upon by the Board of Administration in its 
overall report resulting from this resolution," 


The motion was put and. 


- CARRIED 
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MOTIONS (cont 'd) 

6. Building #4: 
Jericho Defence Lands 

MOVED by Aid. Linnell, 
SECONDED by Aid, Broome, 

THAT the following motion proposed by Alderman Linnell be 
referred to the Standing Committee on Planning and Development 
for consideration when dealing with matters pertaining to Jericho 
Defence Lands : 

'THAT the Park Board be requested to not demolish 
Building #4 at Jericho until Council has a chance 
to deal with it . ' 

- CARRIED 

7. Leave of Absence: 
Alderman Phillips 

MOVED by Aid, Sweeney, 
SECONDED by Aid, Bird, 

THAT Alderman Phillips be granted leave of absence for the 
period March 30 to April 5, 1970, 

- CARRIED 


His Worship the Mayor advised he had called a special Council 
meeting for Thursday, March 26, 1970, at approximately 9:30 a,m,, 
to consider 'In Camera', certain labour matters. 


The Council adjourned at approximately 5:30 p.m. 

*** 


The foregoing are Minutes of the Regular Council Meeting dated March 
24, 1970 , and the reports referred to are those on Page (s) J?'! . . 
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BOARD OF ADMINISTRATION . . . (WORKS) 


MARCH 20TH, 1970. 


The following is a report of the Board of Administration: 


WORKS & UTILITY MATTERS 


CITY ENGINEER'S REPORT 
(dated March 20th. 1970) 


1. Fruit Row Agreements - Private Roadway south of 

Malkin Avenue West of Glen Drive - Westfair Properties Ltd. 

"An Agreement dated 14th June, 194-8 between the City of Vancouver and the 
Great Northern Railway Company provided for a private roadway south of 
Malkin Avenue from approximately the southerly production of Princess Avenue 
to Glen Drive through the Railway lands. The purpose of the private roadway 
was to provide adequate off-street parking and unloading o f vehicles on 
the Railway lands and to reduce traffic congestion on Malkin Avenue which was 
to be developed as a major street. 

The foregoing Agreement was subsequently modified by Agreements dated 
30th May, 1949 and 2Ath September, 1951- The 1949 Agreement had no effect on 
the private roadway but the 1951 Agreement did permit Chess Brothers Ltd. to 
construct a warehouse on the private roadway. (This construction has not 
taken place . ) 

The Railway Company has sold most of the lands affected by the private 
roadway and the purchasers are bound by the 194-8, 1949 and 1951 Agreements. 

The aforementioned Agreements were modified by an Agreement dated 
21st January, 1965 which provides: 

(a) Where an owner desires to construct a building upon the private 
roadway in his parcel he shall provide the City Engineer with a 
plan showing the development. 

(b) If the City is satisfied that the plan shows adequate parking, 
loading and unloading areas for vehicles and adequate access to 
Malkin Avenue so that traffic congestion will not be created 

on the street, the City may grant pemission to the owner to 
construct a building upon the private roadway on terms and 
conditions satisfactory to the City. 

The City has granted the owners of Lots C and D permission to construct 
a building on the private roadway in their lots . 

An application has been received from Eng & Wright, Architects, agent 
for Westfair Properties Ltd. fo2' permission to construct a building which will 
be in part upon the private roadway in Lot E, Block 1, D.L.'s 196 and 2037 
adjacent to aforementioned Lots C and D. 
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(WORKS) 2 


Item No. 1 

"The applicant was advised that Council had determined that the permanent 
alignment from the Georgia Viaduct Replacement to Highway 4-01 be via Malkin 
Avenue and the Great Northern Cut, that the Georgia Viaduct Consultants are 
commencing an immediate study of this permanent alignment in terms of freeway 
standards and of grade street standards and that the private roadway in Lot E 
could be affected by this permanent alignment. 

The applicant has advised that it is imperative to occupy the proposed 
building by mid-Summer of this year and has requested an early decision as 
to whether or not the private roadway in Lot E can be built upon with no 
restrictions 

Lot E is located within a corridor where the Consultants will be 
considering the location of the permanent alignment connection from the 
Georgia Viaduct Replacement to Highway 4,01. 

Until the Consultants ' report has been completed and Council has 
finalized the location of the connection it will no'o be possible to determine 
to what extent the private roadway in Lot E may or may not be affected by this 
highway proposal. 

I RECOMMEND that permission to construct a building upon the private 
roadway in Lot E be not granted at this time pending the finalization of the 
location of the highway." 

Your Board RECOMMENDS that the foregoing be approved. 


2. Sewer on 23rd Avenue between the lane east of Main Street and 
Prince Edward Street 


"Reconstruction of this sewer, which is in poor condition, is required 
prior to proposed paving. 

The estimated cost is $17,500. 

I RECOMMEND that $17,500 be appropriated for this purpose from 
1969 Sewers Capital Budget Account Code 0115/7001 'Provision for Unspecified 
Projects - Miscellaneous'." 


Your Board RECOMMENDS that the foregoing be approved. 


3. Sewer on Prior Street from Hawkes to Campbell Avenue, etc. 

"The four blocks of property bounded by Prior and Georgia Street and 
by Heatley and Campbell Avenues are presently discharging combined sewage 
to Terminal Avenue storm drain. In order to remove this source of pollution 
it is necessary to build a new diversion manhole at the junction of Union and 
Hawkes, also a new sewer along Prior Street from Hawkes Avenue to 
Campbell Avenue, and then north of Campbell Avenue from Prior to the L/S Union. 
This will divert the flow to the Raymur Trunk system. 

I RECOMMEND that $12,000 be appropriated for this purpose from the 
1969 Sewers Capital Budget Account Code OII5/69OI 'Pollution Control - 
Provision for Unspecified Projects', and $10,000 from Account Code 0115/7001 - 
'Provision for Unspecified Projects'." 

Your Board RECOMMENDS that the foregoing be approved. 
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RECOMMENDATIONS 

4. Allocation of Funds; from Traffic Control 
Reserve for Minor Modifications to 
Existing Traffic Control Signals 

The City Engineer reports as follows: 

"Annually it is required that minor modifications be made to 
existing traffic signal equipment. Cost of the work for this 
year has been estimated to be $15,000. In order that this work 
can be carried out as and when required, it is necessary that 
funds be allocated from the Traffic Control Reserve Fund. 

It is therefore RECOMMENDED that the sum of $15,000 be allocated 
from the Traffic Control Reserve Fund for these minor modifi- 
cations . " 

Your Board 

RECOMMENDS the foregoing recommendation of the City Engineer be adopted 
RECOMMENDATION & CONSIDERATION 

5. Tender No. 56-70-1 - Supply of Asphalts 
(Liquid and Paving) For a 12 Month Period 

The City Engineer and Purchasing Agent report as follows: 

"Tenders for the above were opened by the Board of Administration 
on January 26, 1970, and referred to the City Engineer and Pur- 
chasing Agent for report. The working copy of the tabulation is 
on file in the Purchasing Agent's Office. 

The 5% Provincial Sales Tax is in addition to all prices shown 
in this report. 

The funds for all purchases are provided in the Revenue Budget. 
There are two aspects of this Tender that require some explanation 

1 . Delivery 

In order to provide maximum operational flexibility, prices 
were requested for the following alternative methods of 
delivery for all products. 

Method (A) - picked up at refinery. 

Method (B) - delivered to City Tank Trucks. 

Method (C) - delivered to Cambie Yards. 

Method (D) - picked up at central locations (from 

mother trucks supplied by the contractor) . 

2 . Prices 

Tenderers were requested to state their Posted Tank Truck 
prices as of January 1st and offer a discount from the Posted 
Tank Truck prices. The discounts to be firm for the duration 
of the contract, but the tank truck price could fluctuate up 
or down with market changes. 
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Board of Administration, March 20, 1970 

Clause No. 5 cont/d 

This pricing system, which has been preferred by the industry, 
in the past has worked very well because invariably all suppliers 
have had the same Posted Tank Truck prices, and if one supplier 
made a price change, the others followed within a few days; there- 
fore, the award could be made to the firm offering the largest 
discount. 

In this instance, however, there has been a departure from the 
historical pattern. On January 5, 1970, Imperial Oil Ltd. revised 
their Posted Prices upwards by 7/10 of a cent per gallon for 
Liquid Asphalts, and $1.40 per ton on the Paving Asphalts. Gulf 
Oil Limited did not bring their prices into line until one month 
later, and the other two firms (Shell Canada Ltd. and Standard 
Oil Co. Ltd.) have still not done so. 

Imperial Oil Ltd. submitted a letter of explanation after the 
closing of tenders, which stated they showed their Prevailing 
Posted Price as of January 5th instead of January 1st as requested. 
(See copy attached) . 

This affects the low bid position on one of the items only (MC 
Grades by Methods A & C) . We are, therefore, recommending, subject 
to contract Scitisf actory to the Corporation Counsel, the award of ■ 
all Asphalts, with the exception of that item which we are submit- 
ting for Council consideration. 

RECOMMENDATIONS 

IMPERIAL OIL LTD. 

RC Grades - by Methods A & C - 

for a total estimated cost of $847.00. 

STANDARD OIL CO. LTD. 

RC Grades - by Methods B & D. 

Emulsions - RS2K - by Methods A, B, C & D, 

for a total estimated cost of $27, 730.00. 

SHELL CANADA LTD. 

MC Grades - by Methods B & D. 

Emulsions - RSI Grade - by Methods A, B, C & D, 
for a total estimated cost of $20,135.00. 
GULF OIL CANADA LTD. 

8500 Grade - by Methods A, B, C & D, 

for a total estimated cost of $67, 600.00. 

COUNCIL CONSIDERATION - of MC grades by Methods A and C. 

Should Council wish to allow the letter of explanation offered by 
Imperial Oil Co. Ltd. , this firm would be low on MC Grades by two 
methods of supply, thereby increasing the amount of their award by 
$21,210.00 for a total award of $22,057.00. 

Should Council not wish to allow the letter of explanation, we 
recommend that this item be awarded to Shell Canada Ltd. , in the 
amount of $22,125.00 thereby increasing Shell's award to $42,260.00. 
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Clause No. 5 cont/d 

As stated earlier - 

(a) The discounts are firm for the duration of the contract. 

(b) The Posted Tank Truck prices are not firm-they may 
flucuate up or down with the market. 

(c) Posted Tank Truck prices have been identical in the past 
so the awards have been made to the firms offering the 
largest discounts. 

In this instance. Imperial Oil Ltd. offered the largeslt discount 
but because Shell Oil Ltd. (the firm offering the next highest 
discount) has not followed the historical pattern of making their 
posted prices identical, two possibilities exist i.e. - 

(1) If, within the near future, the Posted Tank Truck prices 
follow the historical pattern and become identical; the 
lowest bid will be from Imperial Oil Ltd. 

Imperial Oil Ltd. Shell Oil Ltd. Difference 

$22, 260. 00 $23,175.00 $915.00 


(2) If the difference in the posted prices is maintained, 
the lowest bid will be from Shell Oil Ltd. 

Imperial Oil Ltd. Shell Oil Ltd. Difference 

$22,260.00 $22,125.00 $135.00" 

Your Board 

RECOMMENDS that the recommendation of the Purchasing Agent and City 

Engineer be approved and submits for Council CONSIDERATION the balance 
of the tender. 


* * * * * 


FOR mmiiQ:: %u ?.vsf::s) /.15».I. 
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SOCIAL SERVI. CE-^-A ND HEALTH MATTERS 

RECOMMENDATIONS 

1 . Social Allowances - Revised Rates 

The Social Service Administrator advises as follow^: 

"The Assistant Deputy Minister of Welfare has issued Serial 
Letter l\.h,S-'}>^S under date of March i;th, 1970, which is 
self-explanatory. A copy of this Letter is circulated. 
The specific points for Council's approval are (1) Social 
Allowances and (2) Boarding and Nursing Home Rates. The 
increases are effective April 1st, 1970. and authority to 
implement these increases is requested. ' 

Your Board RECOMMENDS that with regard to Social Allowances 
authority be given to the Social Service Administrator t6 pay the 
revised rates authorized by the Provincial Government. 

However, with regard to Boarding Home and Nursing Home 
rates the situation is already covered by Council resolution of 
January 27, 1970. 

Council may wish to consider whether they would like the 
Health and Welfare Committee to consider the revised Social Allowances. 


2. Overtime - Single Men's Section and 
Conversion of Records Section 


The Social Service Administrator reports as follows: 

"There has been an unusually high number of applications for 
social assistance from single men since January 1, 1970, 
which has resulted in the need for the staff of the Single 
Men's Section, and the Control Section, to work overtime? on 
five occasions in order to keep abreast of the demand. 

In addition, the conversion of the filing system has 
necessitated a great deal of overtime on the part of the 
clerical staff in Records and other sections. 

As a result over $[|.,000 has been expended on overtime from 
January 1, 1970, to the end of February for which no funds 
are available in the 1970 Budget,, 

It is anticipated that when additional staff for the Single 
Men's Section, which was approved by City Council on 
February Z\\., 1970, are hired there will be no further need 
for overtime in that Section. There will be, however, a 
continuing need for overtime in connection with the filing 
system and vouchering system which will be the subject of 
a further report at a later date. 

RECOMMENDED that sufficient funds ($6,000) be approved in 
advance of 1970 Budget in order to cover the cost of over- 
time already worked and for anticipated overtime required 
to March 31 , 1970. " 

Your Board RECOMMENDS the foregoing recommendation of the 
Social Service Administrator be adopted. 


FOR adg>:::v:l: ?:g::3) .. 13,) 
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BUILDING AND PLANNING MATTERS 


RECOMMENDATIONS : 


1, Temporary Display Cottage - 
2122 Kingsway 

The City Building Inspector has received a request from FAB-A-LOG 
Construction Ltd, to erect a temporary display cottage at 2l22 
Kingsway until December 31, 1971, 

The City Building Inspector reports as follows: 

"The building is a log cabin type structure supported on 
wooden skids and does not meet the minimum requirements for 
wood frame construction of the Building By-law, However, 
as provided for in Section 2,6 of the Building By-law, I am 
prepared to recommend that the cottage be permitted ;on this 
site, for display purposes, until December 31, 1971 subject 
to the following conditions : 

a) The applicant shall deposit with the City, a Bond of 
Indemnity satisfactory to the Corporation Counsel, 

to guarantee the demolition of the building and removal 
of all materials from the site within the specified 
period , 

b) Sanitary facilities shall be provided in accordance 
with the Medical Health Officer's requirements, 

c) Due provision shall be made for fire protection to 
the satisfaction of the Fire Chief," 

Your Board RECOMMENDS that the recommendation of the City Building 
Inspector be adopted. 


2, Exchange of Property with 

Park Board ; Southeast Sector 

The Chairman of the Technical Planning Board reports as follows :- 

"Within the existing registered subdivision covering the 
area of the Southeast Sector Development, there are five 
sites reserved for park purposes. 

The Superintendent of Parks has requested that the tenuis of 
the exchange of existing parks for the new parks proposed in 
the Southeast Sector plan be determined prior to the release 
by the Park Board of existing parks for resubdivisibn 
purposes , 


Existing Park Sites 

The existing parks are shown on the attached Appendi:: I, 
The total area is approximately 25,0 acres based on 
registered plans. It is proposed that these parks be 
released by the Park Board for resubdivisibn purposes. 

New Park Areas 

The new park areas are shown on the attached Appendix II, 
These areas were approved by Council on May 31, 1968 as 
part of the overall concept plan for the Southeast Sector, 


Cont/d . 
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(BUILDING - 2) 


Clause 2 Cont/d . 

On July 8, 1968, the Park Board resolved: 

'THAT the proposed parks be approved on the understanding 
that no capital funds were included in the Board's 
existing Five Year Plan for development of the proposed 
new park sites , ' 

Proposals for Exchange of Property 

al The park areas numbered 3, 5 and 9 on the plan 
attached as Appendix II are proposed to be dedicated 
to the Park Board at no cost as a straight exchange 
for the existing registered park sites. This includes 
the 13,2 acre community park and two neighbourhood 
parks of 6,8 acres and 5,0 acres. The total of these 
park areas is equal to 25,0 acres of existing park sites. 
It should be noted, however, that minor revisions to 
the exact boundaries may result from final survey. of 
the new parks, 

b) With reference to the plan attached as Appendix II, 
the walkway park areas numbered 1, 2, 4, 6 and 7, which 
total about 5,6 acres, and the Lookout and Major Park 
areas numbered 8 and 10 which total about 113,7 acres, 
are proposed to be reserved for park purposes pending 
purchase by the Park Board, 

In accordance with the general policy of Council, the Park Boar a 
would purchase these areas at market value out of its Five Year 
Plan funds; the order of purchase to be established by the Park 
Board , 

The acreage of the areas proposed to be purchased is subject to 
minor revisions resulting from final survey, and from the redesign 
of Areas "E" and "F" presently under study by the Planning Depart- 
ment in accordance with Council's resolution dated May 20, 1969, 

Recommendations ; 

It is recommended that : 

a) Council approve the proposals for the exchange of park 
sites in the Southeast Sector between the Park Board 
and the City as described in this report and outlined 
on the plans attached as Appendices I and II, 

b) The Park Board be requested to approve the proposals set 
forth in this report, following which the existing park 
sites be resubdivided in accordance with the latest 
approved plans for the Southeast Sector, 

c) Council reserve for park purposes, the 119,3 acres of 
walkway. Lookout and Major park areas, pending their 
acquisition by the Park Board in accordance with the 
general policy of Council, i,e, at market value," 

Your Board RECOMMENDS that the above report of the Technical 
Planning Board be approved. 


*********** 
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LICENSES AND CLAIMS MATTERS 


RECOMMENDATION : 


1. Claim No. 9908 - Accident April 1, 1969 
Michael Joseph Mikulus, 860 Howard St. 
Burnaby, B.C. 

The Corporation Counsel reports as follows :- 

"Mr. Michael Joseph Mikulus was involved in an automobile 
accident on April 1, 1969. which resulted in damage in the 
amount of $1,575.00 to a 'City-owned vehicle under the 
control of the Water Works Operations Branch of the Engineering 
Department. This accident involved a number of vehicles 
and some serious injuries resulted. Because of the monetary 
limits of liability in the insurance policy held by Mr. 
Mikulus, his insurance company has been unable to settle 
the claims to this date. Since there is a one-ryear statute 
of limitations on motor vehicle accidents, the City must 
commence its action before April 1, 1970 in order to protect 
its claim. 

Accordingly I recommend that authorization be given for the 
commencement of an action against Mr. Mikulus to recover 
the damages incurred by the City." 

Your Board RECOMMENDS that the recommendation of the Corporation 
Counsel be approved. 


******** 
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FiriANCE MATTERS 
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RECOlMMENDATIONS 


Sinking Fund and Investment Matters, February, 1970 


The Board considered the following report of the Director of Finance respecting 
Security transactions during the month of February, 1970, and a Summary of Securities 
held by the General and Capital Accounts as at February 2B, 1970. 

GENERAL AND CAPITAL ACCOUNT TRANSACTIONS 


Matu r i ty Matu r i ty Term Yield 

Date Type of Security Date Value Cost Days Z_ 


Bank Deposit Receipts Purchased 

Feb. 2 Bank of Montreal Feb. 27/70 $2 , 3 1 , 288 . 36 $2,300,000.00 25 9-07 

h Bank of Montreal Feb. 13/70 1,502,681.51 1,500,000.00 9 7.25 

17 Bank of Montreal Feb. 27/70 1,252,482.88 1,250,000.00 10 7.25 

20 Bank of Montreal Feb. 24/70 400,317. 8l 400,000.00 4 7.25 

$ 5.469,770.56 $ 5.450,000.00 

SINKING FUMD TRANSACTIONS 

Exchange of Canada 5% Bonds due October 1 , 1973 for 
City of Vancouver hi% Debentures due October 15. 1973 to 
Provide an Improved Yield for the Sinking Fund Portfolio. 

Matu r i ty Matu r i ty Term Yield 

Date Type of Security Date Val ue Price Cost Yrs/Mos % 


D i sposa 1 

Feb. 5 Canada 5% Oct. 1/73 $ 410,000.00 $89.50 $ 366,950.00 3/8 8.38 

$U.S. $U.S. $U.S. 

Feb. 23 / City of Van. hi% Oct. 15/73 $ 400,000.00 $84.06 $ 366,240.00 3/8 9.50 

/ These City of Vancouver bonds acquired are payable in U.S. dollars 
both as to principal and interest and values quoted are therefore 
in U.S. dol 1 ars . 

.L JU ^ ^ ^ JU X X JU A 

Matur i ty Matur i ty Term Yield 

Date Type of Security Date Val ues Cost Days Z_ 


Bank Deposit Receipt Purchased 
Feb. 5 Bank of Montreal Feb. 23/70 $376,363.87 $375,000.00 18 7.375 


/V ^ ^\ ^ ?V 'A 'f \ ^ ^\ 't^ *r\ /V ^ 

GENERAL AND CAPITAL 


SUMMARY OF SECURITIES HELD AS AT FEBRUARY 28, 1970 
Type of Security Par or Maturity Value Cost or Book Value 


Medium Term 


Canada hh% Bonds due Sept. 1/72 $ 4,319,000.00 $ 4 , 264 ,922 . 5^ 


RECOMMENDED by the Board of Administration that the above report of the 
Director of Finance re Sinking Fund and Investment Matters be confirmed. 
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2. Purchase of the Remaining Components 
of the City's Computer System 


of Finance 


Your Board has received the following report pf the Director 


'On August 26, 1969, Council approved the recommendations 
the Director of Finance to purchase part of the; computer 


system through IBM s Government 
(GIPP) with a net annual budget 
$10,000 (if the value of owning 
of the purchase period is taken 
savings are $26,000 per year), 
agreement which allows the City 
with IBM at the end of any 
components of the computer 


Installment Pafyment Plan 
saving of apprrox ima te 1;^ 


the computei/ afte 
into accoutit, the 
There is am optio 
to terminate the 
fiscal year, /The remai 
system were /eft on tfiie 



' end 
3mi c , 
Ihe 
ir eemen/t 
ing 



norma 1 

rental agreement because it was probaMe that Yhfy wc'U/i 
have to be replaced by faster units much soonje;I^/Ahan those 
components recommended for purchase,/ If aH ©omponei/ts 
were placed on the purchase plan at/ one tim^/the cc/ntract 
would have had to be cancelled at the times^t//e firsa com- 
ponent was replaced, 

I / ■ 

The City can now realize an addl^tional budget saving of 
$6,000 per year since IBM has /ecently modified/its GIPP 
contract such that components/can be removed f/om the con- 
tract without voiding the ag/eement for the rest of the 
system. The contract has be^n further iifodifjl'ed to allow 
one component to be replacexl by another at any time, not 
Just at the end of any fi^'cal year, ^ }0 


With these restricti ons /removed, iLJ is now possible to include 

compor^enty^on the purchase contract. 


the remaining installe 


aJ 


The affected componen/ts are: 

114.0 Vprint^er (l 
ZQM. direct chC^ess control 
2/ 2311 gdn^ct access disk drive unit 
2415 magn'e^iic tape, unit 

/ 

Total monthly ,renta 1 for\ this equipment is $i|.,677 including 
S% P,S.T, Moa^hly payment^ on the Government Installment Pay- 
ment Plan would be $3,i;87 including S% P,S,T, In addition to 
the $3,I|.87 the Ci^y^must pay for maintenance service. 

Cost comparison \\ V\J 


Present monthly jreMtal i^hcluding 

5^ P.S,T, J / 
Proposed monthly payments GIPP 

\incl. S% P.S.T, ) / 
Maintenance agreemen/ 
!''^nsurance / 

/ 

Total /irionthly savings 


$3,i;87 

660 

25 


$i;,677 
$ 502 


I recommend that tme City enter into the Government Installment 
Payment Plan (designed by IBM for Government units) with IBM 
for the purchase of the presently installed 11+03, 28I4.I , two 
2311s, and 21^.15 computer components at an approximate cost of 
$[|.,172 per month, including maintenance and insurance, with 
approximate annual budget savings of $6,000, and that the 1970 
operating budget be reduced accordingly, for the remaining 
portion of the year." 


Director 


Your Board RECOMMENDS 
of Finance be adopted. 


that the above recommendation of the 
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INFORMATION 

3. North Fraser Harbour Commissioners: 
1969 Audited Statements 


The Director of Finance reports as follows: 

"The audited statements of the North Fraser Harbour Commissioners 
for the year ended December 31st, 1969, have been received and 
copies are circulated for the information of Council. 

It will be noted that the net earnings for the year 1969 are 

reported as $[(.01.00 and have been added to the Reserve for 
Future Harbour Development. 

The Reserve for Future Harbour Development now stands as 


foil ows : 

Balance forward January 1, 1969 $3S3,SkS 

Add: Investment Earnings 1969 27,152 

Operating Surplus 1969 14.OI 

$381,098 

Less Expenditures on Capital Works 9i|-,33i|- 

Reserve Balance at Dec. 31, 1969 $286,76It. 


A Reserve for Ice Breaking and Emergencies has been retained 
during the year at $l50,000. 

Section I6 of the Fraser Harbour Commissioners' Act provides 
that any surplus profits shall be divided equally between the 
Municipalities of Richmond, Burnaby and the City of Vancouver. 

However, the reserve balances of $286,761). and $1^0,000 
respectively as reported above have been retained by the North 
Fraser Harbour Commissioners for the purposes noted. The fore- 
going treatment of reserve funds is consistent with the 
practice of many years and has previously been reported to 
Council each year," 

Your Board submits the above report of the Director of 
Finance for the information of Members of Council. 


RECOMMENDATIONS 

Tender No. 12-70-3 - 

Policemen's Oxfords & Firemen's Boots 

The following report, with respect to Tender No. 12-70-3 for 
Policemen's Oxfords & Firemen's Boots, has been received from the 
Purchasing Agent, the Chief Constable, and the Fire Chief:- 

"We recommend ACCEPTANCE of the only tender received, which 
was submitted by the J. Leckie Company Limited, in the amount 
of $l8,It.8I|.. 70, plus S% Provincial Tax, 

These oxfords and boots will be union made in Winnipeg, 
Manitoba. 

We further recommend that Council authorize this contract 
in advance of Council's approval of the 1970 Budget. The 
oxfords and boots are covered by the Police and Fire Union 
Agreement, and early ordering will satisfy the Union request 
that deliveries be made by July l5, 1970." 

Your Board RECOMMENDS the recommendation of the Chief 
Constable, Fire Chief and Purchasing Agent be approved. 


1^ /■ 
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5. Tender No. 12-70-2 - 

Policemen's and Firemen's Shirts 

Tenders for Policemen's and Firemen's Shirts were opened by 
your Board on February l6, 1970, and referred to the Chief, Constable, 
Fire Chief and Purchasing Agent for report. The working copy of the 
tabulation is on file in the Purchasing Agent's Office. The officials 
report as follows: 

"We recommend ACCEPTANCE of the following low bids:- 

I tem Name of 

No. Descr ipti on Total Price Low Bidder 

1. Policemen's $12, 114.7. 50 Empire Shirt 
DRESS Shirts (plus S% Tax) Mfg. Co. Ltd. 

2. Firemen's $ 6,871.50 Empire Shirt 
DRESS Shirts (plus S% Tax) Mfg. Co. Ltd. 

The above firm supplied the City's requirements last year and 
completed the contract satisfactorily. 

We further recommend that Council authorize this contract in 
advance of Council approval of the 1970 Budget. The Police 
and Fire shirts are covered by the Police and Fire Union 
Agreement, and early ordering will satisfy the Union request 
that deliveries be made by May 30, 1970." 

Your Board RECOMMENDS the recommendation of the Purchasing 
Agent, Chief Constable and Fire Chief be approved. 


CONSIDERATION 

6. Canadian Red Cross Society: 
Grant Equal to Rental of 
Queen Elizabeth Theatre Rehearsal Room 

A letter has been received from the Canadian Red Cross 
Society advising that the Vancouver Vocational Institute is sponsoring 
a Blood Clinic on Thursday, April I6, 1970. The Society is confronted 
with the problem of finding suitable accommodation in which to hold 
the Clinic, as the Institute is extremely short of space. 

The Society has been in touch with the Manager oT the Queen 
Elizabeth Theatre, who has advised that the Rehearsal Room of the 
Theatre is available on April l6th. Therefore, the Canadian Red 
Cross Society is requesting a grant of $70, equal to the rental of 
the Rehearsal Room, for a Blood Donor Clinic on April l6th. 

Your Board notes that Council on October 7, 1969, passed 
the following Motion regarding thb Society's similar request last 
yea r : 

"THAT a grant equal to the rental of the requested space, 
be approved . " 

Your Board submits the foregoing for the consideration of 

Counci 1 . 
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BOARD OF ADMINISTRATION 

PERSONNEL MATTERS 
: iEGULAR REPORT MARCH 13, 1970 

: R ECOMMENDATION 

1. Salary and Classification Review - One Position - 
Planetarium Technician I, Planetarium Division, 
City Museums Department 

The Director of Personnel Services reports as follows: 

"At the request of the Director of Museums, I have con- 
ducted a review of the duties and responsibilities of 
all positions in the Planetarium Division of the City 
Museums Department. Only one position is to be dealt 
with in this report, and is discussed below. The ex- 
cluded position of Curator, Vancouver Planetarium will 
be considered at a later date, and the remaining positions 
will be reported on to the Board of Administration. 

Planetarium Technician I (A. B. Guilmant-Smith ) 

The incumbent of this position is responsible for the 
recording, editing, equalizing, and mixing of sound for 
Planetarium shows, using sophisticated electronic equip- 
ment; developing special circuits and devices required 
for the production of varied sound effects; and performing 
maintenance tasks. The production of Planetarium shows 
has proven to be more complex than anticipated originally, 
and as a result, this requires greater technical skill and 
greater independence of action. In reviewing the overall 
duties and responsibilities of this position and in com- 
paring related internal classes in the Museums Department, 
I recommend that the position be reclassified from Pay 
Grade 19 to Pay Grade 20, effective July 1, 1969. I have 
also revised class specification no. 369 (Planetarium 
Technician I) to more appropriately reflect the work per- 
formed, and recommend that it be adopted. It is further 
recommended that the auto allowance established for this 
position be continued on the same basis. The estimated 
recurring annual cost of this proposal calculated at the 
final steps in the pay ranges at 1969 rates and including 
fringe benefits at 10% will be $436. 

The Comptroller of Accounts reports that the additional 
funds, estimated at $514 for six (6) months in 1969 and 
twelve (12) months in 1970 will be provided by an ad- 
justment of the 1970 departmental salary appropriation 
during budget review. 

The Director of Museums and the Business Manager, Vancouver 
City Hall Employees* Association are both in agreement 
with this recommendation." 


. . Cont'd. 
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(REGULAR PERSONNEL 2) 


SUMMARY 


Incumbent 

A. Guilmant- 
Smith 


Present 

Classification 

Planetarium Tech- 
nician I 

P. G. 19 
($537-642)* 


Proposed 
Classification 


Effective 
Date 


Planetarium Tech- July 1, 
nician I 1969 

P.G. 20 
($562-675)* 


*Salary includes consideration for working irregular hours and/or 
weekends . 

Your Board 

RECOMMENDS (l) that the foregoing recommendation of the Director 

of Personnel Services "be adopted; 

(2) that the following class specification, as revised 
"by the Director of Personnel Services be adopted: 


No. 369 Planetarium Technician I (Revised) 


* -^f -x- * * 
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PERSONNEL MATTERS 

SUPPLEMENTARY REPORT MARCH 20, 1970 

RECOMMENDATION 

1. Automobile Allowances - 

City Museums Department Staff 

The Director of Personnel Services reports as follows: 

"On December 16, 1969, City Council adopted a report of the 
Board of Administration on staffing arrangements in the City 
Museums Department, reclassifying a number of positions. 
Several of the positions that were reclassified had been 
previously granted automobile allowances, however, the con- 
tinuation of this allowance was not dealt with in that report. 
The situation with regard to the need for car allowance has 
not changed and, consequently, I recommend that the following 
positions continue to receive this allowance as they had done 
before, and on the same basis. 

Classification 
I ncumbent Prior to Dec. 16/69 


Present Effective 
Classification Date 


S. A. 

Cuthber tson 
H. Campbell 


Vacant 
(M.J. Hale 
previ ous 
incumbent) 


Junior Museum 
Supervi sor 

Museum Education 
Co-ordi nator 

Museum Collections 
Assi s tant 


Museum Student Dec. 16, 
Education Officer 1969 

Museum Adult Jan. 1, 

Education Officer 1970 

Museum Curatorial Dec. 16, 


Ass i s tant 


1969 


J. Watson 


L. McCann 
( temporary 
incumbent) 

1 Vacant 
Pos i t i on 
( J . B. Stanton 
previ ous 
i ncumbent ) 
L. Maranda 
G . St ewa r t 
G. Calvert 


Museum Display 
Technician II 

Museum Curator II 
(Maritime Museum) 


Mus eum 
Col 1 ecti ons 
Ass is tant 


Museum Display July 1, 

Technican III 1969 

Museum Curator I Dec. 16, 

(Maritime Museum) 1969 


Museum 
Curator ial 
Ass istant 


July 1, 
1969 


On March 10, 1970, City Council approved the reclassification of 
another position of Museum Collections Assistant (D. A. Hayes - 
incumbent) to Museum Library Assistant. An automobile allowance 
had also been previously authorized for this position and, con- 
sequently, I recommend that the allowance be continued on the 
same basis, effective July 1, 1969." 

Your Board RECOMMENDS that the foregoing report of the 
Director of Personnel Services be adopted. 
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(SUPPLEMENTARY PERSONNEL - 


CONSIDERATION 

2. Overtime - Garage Night Shift Foreman 

The City Engineer reports as follows: 

"On May 13, 1969, the Director of Personnel Services recommended 
to Council that the Trades Foreman II (Night Shift), Equipment 
Branch, be granted an additional pay grade {$l\.0 per month). 
An apparent need for continued regular overtime provided the 
justification for the recommendation. The recommendation was 
not accepted, and Council instructed officials to try to 
eliminate the overtime. 

Through the Research and Systems Committee, your Board has had 
an analysis of the reasons for this overtime carried out. 
Officials have attempted to establish an acceptable procedure 
for its elimination. Unfortunately, all possible means of 
eliminating this overtime involve either excessive costs or 
unreasonable operating procedures. The Equipment Branch night 
shift concerns itself primarily with the maintenance of equip- 
ment. Particular priority is placed upon equipment which is 
required urgently, such as refuse trucks and police vehicles. 
Loss of productivity on this shift could seriously affect the 
operating departments of the City. 

The overtime which the foreman works is necessitated by three 
factors: 

(1) The need for communication between the day and afternoon 
shifts in the Garage. 

(2) The need to plan the al 1 ocat ion ' of work before tradesmen 
arrive so that unproductive time of tradesmen will be 
minimized. 

(3) The need to carry out work related to shift end and closing 
of the Shops and Garage, without causing unproductive 
tradesmen time. 

Three major possibilities for elimination of overtime were con- 
sidered in detail. These are described below, with associated 
di sadvantages . 

(1) Require the foreman to work only his regular 8 hour shift 
from l|-:30 p.m. to 1:00 a.m. At the beginning of this 
shift, tradesmen would have to wait for jobs to be assigned 
to them. It is estimated this would take up to l/2 hour 
and, therefore, some tradesmen would work only hours. 
Some losses would also occur at shift end if clerical and 
procedural work had to be completed by the foreman by 1:00 
a.m. This method of eliminating overtime would result in 
loss of productive time on the night shift. It is estimated 
that the costs of the above losses in productive time would 
be in excess of $800 per month. 

(2) Attempt to shift the preliminary jobs associated with the 
afternoon shift, and the communication between shifts, to 
the Superintendent and Assistant Superintendent of the 
Garage Day Shift; do not permit the night shift foraman 
to carry out any work softer 1:00 a.m., but continue to 
have the tradesmen work up to 1:00 a.m. and on occasion 
beyond this on an overtime basis. The Superintendent and 
Assistant Superintendent of the Garage already work longer 
hours than they are formally required to do. Placing 
additional requirements upon their positions is unacceptable. 
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Elimination of the jobs after 1:00 a.m. would slow down 
the communication between the Garage Night Shift and the 
using Branches, so that equipment could not be used 
immediately on the day following night shift maintenance. 
Information left for the Garage Day Shift would not 
reflect work done by tradesmen late in the shift. 

(3) Attempt to upgrade the Trades Foreman I to Trades Foreman 
II, the Trades Sub-Foreman to Trades Foreman I, and a 
Tradesman to Trades Sub-Foreman for one hour per shift, 
permitting the Trades Foreman II to take one hour off at 
mid-shift. This proposal does not conform to common 
operating practice, and would cost $100 per month. In 
addition, the Trades Foreman II would work what is 
essentially a split-shift, for which extra compensation 
would probably be justified. 

The City Engineer and yorjir Board felt that Council would wish 
to consider this report of the Research and Systems Committee, 
before finalizing any judgment on this matter." 

Your Board submits the matter to Council for consideration. 


FCR adop:io;i 
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PROPERTY MATTERS 
MARCH 20., 1970 

The Board considered matters pertaining to Properties and submits the 
following report. 

PART I 
SALES 

RECOMMENDATIONS 

1. RECOMMENDED that the following sale by tender be approved 

■under the terms and conditions set down by City Council, it being 
the highest offer received: 

Re: Lot C, D.L. 36 & 5l, Plan No. 13301+ 

Sit: W/S Boundary Rd. between Wellington & Rae Aves. 

(The above lot is zoned RS-1 - Single Family Dwelling District) 

NAME LOT APPROX.SIZE SALE PRICE TERMS CONDITIONS 

Dickman Con- C Irregular $10,600.00 9-3/1+^ 

struction Ltd. (City Terms) 


2. RECOMMENDED that the following offer received by the 

Supervisor of Property and Insurance be approved under the terns and 
conditions set down by City Council: 

Re: Lot 92, D.L. 729, Plan #13271 

Sit: E/S Ross St. South of 14-5 th Avenue 

NAME LOT APPROX.SIZE SALE PRICE TERMS CONDITIONS 

H. & P. 92 Irregular $12,500.00 City Peat is known 

Construction Terms to exist in area 

@ 9-3/1+^ a]id no guarante 
is given to soil 
stabili ty . 
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PART II 
SUNDRIES 

3. Acquisition - Georgia Viaduct Replacement 

800 Main St.. 208 & 210 Union Street 

The Supervisor of Property and Insurance reports as follows: 

"Reference is made to Item 1, Property Matters, July 2$, 
1969, confirmed by Council on July 29, 1969, approving 
the expropriation of Lots 1 and 2, Block 21, D.L. 196, 
being 8OO Main Street, 208 and 210 Union Street, the 
owners having refused an offer of $110,000.00, and also 
appointing Professor E.C.E. Todd as the City's nominee 
to the Board of Arbitration. 

These premises comprise a site 57' x 120', zoned CM-1, 
improved with a 3 storey masonry building erected in 
1910. This building has a ground floor area of 68I|.0 sq. 
ft., partial basement, tar and gravel roof, brick and 
stucco on the exterior and a concrete foundation. 

Following serving of the Notice of Expropriation, the 
owner's solicitor filed particulars of claim for com- 
pensation in the amount of $165,000.00. Negotiations 
have continued with both the owners and their solicitor. 
The owners have now offered to accept the sum of $118,000.00 
in full settlement of all elements of their claim as 
of March 31, 1970. Sale is subject to the existing 
lease of the premises known as 8OO Main St. occupied by 
a drug store (London Drugs) under a lease expiring 
Oct. 31, 1974-' The City is negotiating separately with 
this lessee for early termination of the lease, and 
this matter will be subject to a subsequent report to 
Council . 

The City Solicitor and the Supervisor of Property and 
Insurance, after review of recent independent appraisals, 
and of the owner's compensable costs, such as independent 
appraisals, legal fees, loss of revenue, etc. consider 
the proposed settlement as reasonable and would recommend 
its acceptance. 

RECOMMENDED that the Supervisor of Property and Insurance 
be authorized to acquire the above property for $118,000.00 
on the foregoing basis, chargeable to Code #172/1120." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 
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STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 

MAR 2i 1970 

MARCH 12, 19 70 

A meeting of the Standing Committee of Council on Planning and 
Development was held in the No. 1 Committee Room on Thursday, March 
12, 1970, at approximately 2:00 p.m. The following members were 
present : 

PRESENT: Alderman Bird, Chairman 

Aldermen Adams, Broome, Calder, 

Hardwick, Linnell, Phillips, 
Rankin and Wilson 


ABSENT: His Worship the Mayor (On Civic Business) 

Alderman Sweeney 

CLERK: D. Scott 


The minutes of the meeting held February 26, 19 70, were adopted. 


The following recommendation of the Committee is submitted to Council 
for consideration: 


RECOMMENDATION 

1. Town Planning Commission ; Organization 


The Vancouver City Council on December 2, 1969, referred the following 
report of the Board of Administration, dated October 28, 1969, to the 
Standing Committee on Planning, Development and Transportation: 

"The Director of Planning has submitted the following report: 

'On March 25, 1969, Council adopted the following extract and 
recommendation of the Standing Committee on Planning, 
Development and Transportation based on a report, dated 
February 21, 19 69, prepared by Mr. J. MacD . Lecky, Chairman 
of the Town Planning Commission and the Director of Planning: 

"1. adopt the proposals in this report, 

2. disband the Urban Renewal Consultative Committee and 
thank members for their services, 

3. rename the Town Planning Commission the 'Vancouver 
City Planning Commission' , 

4. authorize the Director of Planning in co-operation 
with the Corporation Counsel to revise the Town 
Planning Commission By-law, 

5. request the Director of Planning to report on required 
changes to the Zoning and Development By-law and other 
required changes of procedure, 

6. request the Director of Planning in co-operation with 
the Town Planning Commission Chairman to report on any 
additional budget for the Commission. 

RECOMMENDED that recommendations 1-3 and 5 and 6 contained 
in the report of the Director of Planning and Chairman of 
the Town Planning Commission dated February 4, 1969, and 
quoted above be adopted after adding the words 'in 
principle' at the end of Recommendation 1. 

FURTHER THAT all interested groups be requested to submit 
written briefs on this report for the consideration of 
Council . " 

.... Cont'd. 
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As a result of the last instruction, nine organizations received 
copies of the report and seven briefs have been submitted. Copies 
of the briefs and an analysis are added as Appendices A and B. 
The original report is attached as Appendix C. With few excep- 
tions the briefs endorse the proposals in the report. Where 
submissions disagree, they tend to contradict each other. The 
conclusions in the original report, therefore, remain valid. 

Three advisory groups were proposed in the original report: 

1. Urban Renewal and Redevelopment 

2. Transportation 

3. Zoning and General Planning 

The first group was to deal with the specifics of Urban Renewal 
and Redevelopment. It is suggested that its establishment 
should be delayed until future programmes for Urban Renewal and 
Redevelopment in the City are clarified. 

It has also been suggested that there should be a fourth advisory 
group set up to bring neighbourhood representatives together to 
discuss local problems. This might be a worthwhile objective, 
yet to select a representative small group would be impracticable. 

It appears, therefore, that the Town Planning Commission and its 
advisory groups should deal with matters on a City-wide basis. 
However, the Commission could arrange special meetings with area 
groups when necessary. 

Although they have not submitted a brief, there have been 
discussions with members of the Design Panel to consider ways in 
which they can assist the City. These discussions followed a 
meeting between the Panel members and the Standing Committee on 
Planning, Development and Transportation on February 18, 1969. 

The Panel is appointed only to advise the Technical Planning 
Board on architectural design. However, members have suggested 
that they would be pleased to serve on the proposed Zoning and 
General Planning advisory group of the Town Planning Commission. 
This would provide a way for the Design Panel to take part in 
discussions on general jalanning matters as part of the Town 
Planning Commission advisory group. 

The briefs and the relationship of the Design Panel to the Town 
Planning Commission advisory group has been discussed with 
Mr. J. MacD. Lecky, Chairman of the Town Planning Commission, 
who concurs with this report. He agrees that the recommendations 
of the original report should be put into practice as soon as 
possible. 

Accordingly, it is RECOMMENDED that Council confirm their action 
of March 25, 1969, and instruct that the February 21, 1969, 
report on Town Planning Commission organization be implemented 
as soon as possible. 

FURTHER, that the Corporation Counsel in consultation with the 
Director of Planning and Chairman of the Town Planning Commission 
be authorized to revise the Town Planning Commission By-law and 
that one or more members of the Design Panel be appointed to the 
Advisory group on Zoning and General Planning. 

FURTHER, that there be no action at present to establish the 
advisory group on Urban Renewal and Redevelopment. ' 


. Cont'd. 


STANDING COMMITTEE OF COUNCIL ^^^^'9 .' 

ON PLANNING AND DEVELOPMENT . . >^ ' .'^ 
MARCH 12, 19 70 


Clause 1 Continued 

Your Board endorse the recommendations in this re:port, but bring 
two points to Council's attention for their consideration: 

(a) The appointment of three members of Council to the Town 
Planning Commission may be a heavy burden on members of 
Council, who have sought to divest themselves of some of 
their responsibilities on Outside Boards; 

(b) Council may wish to retain the right to have the Director 
of Planning report to them first, particularly by way of 
progress reports to the Standing Committee on Planning, 
Development and Transpoi*tation , although the views of the 
Town Planning Commission would be sought before a final 
decision is made." 

The Committee noted a communication from the Chairman of the Town 
Planning Commission dated December 9th dealing with the subject 
matter. 

A report of the Board of Administration dated February 21, 1969, to 
which was attached a joint report of the Chairman of the Town 
Planning Commission and the Director of Planning dated February 4, 
1969, was again considered, this report having been previously 
considered at a Standing Committee meeting on March 13, 1969. The 
Chairman of the Town Planning Commission and the Director of Planning 
discussed this report with the Committee. 

After considerable discussion, it was 

RECOMMENDED that 

(a) there be only one Alderman on the Town Planning 
Commission, who will be appointed by Council and be 
a voting member; 

(b) the Council recognize the point of the Chairman of the 
Town Planning Commission that there is no intent in the 
February 4th report to usurp Council's function of 
holding Public Hearings, particu-Larly in relation to 
zoning matters. However, the Coyncil takes the view 
that the question of consulting to obtain local or 
specialists' points of view would be recognized as 
within the authority of the Commission and therefore 
the Commission would be authorized to establish special 
committees and have meetings with local or special 
groups ; 

(c) the membership of the Town Planning Commission be comprised 
as follows :- 

1 Alderman 

1 Member of the School Board 

1 Park Commissioner 

9 representatives appointed 
by Council 

2 representatives appointed by 

the Commission 

(d) the item "Method of Selection" as contained on page 5 of 
■:he report of the Chairman of the Town Planning Commission 
and the Director of Planning dated February 4, 1969, be 
(^eleted; 
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(Alderman Broome is recorded as voting against this motion) 

' Cont'd. 
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(e) the Town Planning Commission submit names in December 
for consideration by Council when considering the 
appointment of members for the following year. 


The Committee then reconsidered the following recommendations as set 
out in the Board of Administration report dated October 28, 1969: 

"1. adopt the proposals in this report 

2. disband the Urban Renewal Consultative Committee and 
thank members for their services 

3. rename the Town Planning Commission the 'Vancouver City 
Planning Commission' 

4. authorize the Director of Planning in co-operation with 
the Corporation Counsel to revise the Town Planning 
Commission By-law 

5. request the Director of Planning to report on required 
changes to the Zoning and Development By-law and other 
required changes of procedure 

6. request the Director of Planning in co-operation with 
the Town Planning Commission Chairman to report on any 
additional budget for the Commission." 

and RECOMMEND that 


(1) we adopt the proposals in this report in principle; 

(2) we disband the Urban Renewal Consultative Committee 
and thank the members for their services; 

(3) we rename the Town Planning Commission the 'Vancouver 
City Planning Commission'; 

(4) we authorize the Director of Planning, in consultation 
with the Chairman of the Town Planning Commission and 
in co-operation with the Corporation Counsel, to 
revise the Town Planning Commission By-law; 

(5) we request the Director of Planning to report on 

required changes of procedure; 

(6) we approve the appointment of an Executive Secretary 
for the Town Planning Commission, the hours of 
services required and the cost to be reported by the 
Director of Planning. 


In order to expedite the matter, it was agreed that any further 
report of the Director of Planning should be submitted simultaneously 
to Council with the new Town Planning Commission By-law. 


The meeting adjourned at approximately 3:45 p.m. 


* * * * * 
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REPORT TO COUNCIL 


STANDING COMMITTEE ON FINANCE 


MARCH 19. 1970 


The Standing Committee of Council on Finance met on 
Thursday, March 19, 1970, at 9:30 a.m., in the No. 1 Committee Room, 
Third Floor, Ci ty Ha 1 1 . 

PRESENT: Alderman Adams (Chairman) 

Aldermen Bird, Hardwick, Linnell, Phillips, 
Rankin, Sweeney and Wilson. 

ABSENT : His Worship the Mayor (Civic Business) 
Alderman Broome (Civic Business) 
Alderman Calder (Leave of Absence) 


CLERK TO 

THE CO^MITTEE: 


R. Henry 


The Minutes of the meeting held January l5, 1970, were 

adopted. 

The following recommendations of the Committee are submitted 
to Council for consideration: 


RECOMMENDATIONS 


1 . Musqueam Indian Reserve 

The Board of Administration, under date of February 16, 
1970, submitted a report of the Corporation Counsel, Director of 
Finance and Director of Planning concerning the development of 
Musqueam Indian Reserve lands, as a result of certain action taken 
by the Standing Committee on General Purposes on October 30, 1969. 

The officials reported that the Band had requested certain 
variations in the proposal recommended by the Committee and approved 
by Council on November I8, 1969. The Board of Administration report 
set out the main points of difference. 

The Indian Band's solicitor, Mr. Gardom, appeared before 
the Committee and filed a submission, dated March 19, 1970, dealing 
with the outstanding items of difference, which totalled eight in 
number. Mr. Gardom also filed a document entitled "Summary of 
Agreement re Musqueam Band and Vancouver City", dated December 1, 
1969, and a Plan of the Reserve showing the proposed development. 

Prior to considering the subject matter, the Committee 

RECOMMENDED it be understood that the City, in taking the following 
action with regard to the development of Musqueam Indian Reserve 
lands, is not establishing a precedent for any other development. 

The Committee then took action as noted below with respect 
to the eight outstanding items of difference contained in the Band's 
submi s s i on : 

(i-a) The Band recommends that it is in its interests 
and the interest of the City that the streets of 
the Reserve be no longer "no trespass" private 
roads and instead become available to Vancouver i tes 
as all other streets. The Band proposes that they 
be dedicated to the City for 10 years subject to 
renewa 1 . 


. Cont'd. 
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i-b) In order to complement this "opening of the 
Reserve'' the Band requests normal Municipal 
services for Reserve Band members at no cost - 
police, fire, and garbage, maintenance of 
street roads, sewer and pumping station. The 
Band now pays approximately $1,100 per annum. 


RECOMMENDED that the City agree to 


1 -a 


above 


FURTHER that the matter of services as shown in (i-b) above be 
referred to the Board of Administration to submit a report to the 
Council meeting on Tuesday, March 2ii, 1970, on the normal costs 
involved in "opening of the Reserve', 

(ii) In the capital-cost contract with the City and 
in the firm surrender, the Band requests that 
Salish subdivision be accepted by the City, with 
all City By-laws to apply and be effective, but 
as now zoned. This zoning is single-family 
residential plus the two small portions set 
aside for apartments and town houses, 

RECOMMENDED that the City agree to the foregoing, it being condi- 
tional that the development of this area be in accordance with the 
City's RS-1 and RM-1 zoning regulations, 

FURTHER, it is agreed that no additional park land will be required 
on condition the proposed park area, shown on the Plan submitted by 
the Band this day, be reserved specifically for park and recreation 
purposes , 


iii) however if City Engineering wishes to inspect 

the public utilities at its expense, it certainly 
may. If there were any defects, the Band would 
rectify. 


RECOMMENDED that the plans, specifications and Certificates with 
respect to engineering work performed on public utilities already 
carried out in the area be submitted to the City Engineer for his 
inspection and satisfaction. 


FURTHER, the City agree to assume costs 
of the utilities with any defects found 
the Band. 


of any necessary inspections 
being the responsibility of 


(iv) as a compromise, and within the terms of the 

surrender of Salish subdivision dealing with the 
Band owned and operated town houses and apartments, 
the Band requests that the improvement tax on the 
same accrue to the City and the land tax on the 
same accrue to the Band - on prevailaing City 
formula for each as to maximum rate. 


RECOMMENDED that consideration of this particular item be deferred 
for consideration by Council on Tuesday, March 2l\., 1970. 

(v) The Band requests that City taxing power on the 
residential lots become Operative as individual 
Leases are sold and on the multi-family Band owned 


and operated 
leasable . 


areas, when the buildings become 


RECCMMENDED that the City accede to this request. 
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(vi ) Consistent with the overall agreement of the City 
.ror capital cost contribution it is requested 
that the City assume similar responsibility for 
the extension of Salish Drive which is a necessity 
to service the subdivision, and on a similar 
formula, i.e. rough grading, gravel surfacing, 
water, sewer installations, estimated at $32,139.50. 

In regard to the foregoing, the Committee noted a copy of a petition 
from residents of the Musqueam Park area, a development near l\.lst 
Avenue and Marine Drive, protesting the possibility of Salish Drive 
being utilized as a public thoroughfare to and from the Reserve 
development, for a number of stated reasons. 

RECOMMENDED that the City accede to the Band's request. 

FURTHER that the petition referred to be received for information. 

(vii) The Band has paid for sewer and water connections 
in the residential lots. It requests the City 
bill the purchasers of the Leases for the same, 
and reimburse the Band - estimate $[|.63 per lot 
for both connections. 


After explanation by the officials on the problems involved with 
this request, Mr. Gardom agreed to withdraw the item. 

(viii) It is requested the City's capital cost payment 
(estimate - $5 1 6 , 766 . 98' p 1 us $32,139.50 equals 
$5ij-8,906.[j.8) be paid: 

(a) 25% on 2S% of leasing; 

(b) 25% on 50% of leasing; 

(c) the balance on 65% of leasing. 

To offset the Band's da i ly- runni ng interest cost, 
the Band requests full funds to be made available 
forthwith, preferably effective January 1, 1970, 
and to be lodged in a high-yield Bank deposit with 
the City of Vancouver holding the same In Trust 
for the Band subject to the aforesaid payment 
formula, and with the Band receiving the Bank 
interest on the same at the time of final instal- 
ment. 


RECOMMENDED the City's capital cost payment of an agreed amount be 
paid in the following manner: 

(a) when 25% of the total number of lots in the subdivision ^ — 7^i:^~~:^~r' 
are leased and have improvements erected to the point ofj IT/i^ 
completion of the first building inspection then the j 
payment of 25% of the determined costs be made; '— — — ■ .. 

(b) when 50% of the total number of lots in the subdivision 

are leased and have improvements erected to t'ne point of | /"/Ti,'!;": 
completion of the first building inspection then the pay-! se.i; fag-;.!.? 
ment of an additional 25% of the determined costs be madej; 


(c) when 65% of the total number of lots in the subdivision 

are leased and have improvements erected to the point of 

completion of the first building inspection then the { ''^'':£..oeo 
payment of the balance of the determined costs h2 made. | ^^^■pagUJ.C 
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FURTHER that interest be allowed on funds made available in the 1970 
Supplementary Capital Budget or any balance thereof remaining unpaid 
from time to time, from July 1970 until the date the development 
qualifies for payment and the funds are paid over to the Band. The 
interest rate to be payable from time to time, calculated at the 
City's average interest earnings on short term investments. 


2. Request for Increase in .tensions 
for Certain Civic Employees 
Retired Prior to April 'l , 19^7 

City Council, on February 3, 1970, when dealing with a 
request for an increase in pensions for certain civic employees who 
retired prior to April 1, 1957, passed the following Motion: 

"Tha t the whole matter be referred to the Board of Administration 
to submit a full report to the Finance Committee, to include 
consideration of a proposal that these retired employees 
(prior to April 1, 1957) be placed in a position of receiving 
pensions more equitable than is currently the case." 

As directed, the Board of Administration submitted a report 
of the Director of Finance and the Director of Personnel Services, 
dated February 2l\., 1970, to the Committee detailing the effect of 
increased pensions for this particular group. The report advised 
that any adjustment given by Council will require a written agreement 
with the Superannuation Commissioner in Victoria, 

Mr. Rae, representing the B.C. Municipal Retired Employees' 
Association and the Vancouver Superannuated Police Officers' Associa- 
tion, spoke in support of both Associations' request for an increase 
in pensions. After due consideration, your Committee unanimously 

RECOMMENDED that the City supplement this particular group's pension 
by an increase of $1.00 per month for pensioners, or 70i2^ per month 
for their widows, for each year of service to a maximum of 25 years. 

The Director of Finance was asked to submit a suitable 
effective date for this increase for the consideration of Council on 
March 2lj., 1970. (Subsequently, the Director of Finance has stated the 
Superannuation Commissioner in Victoria has advised that the increase 
can be made effective for the month of April, for which pension 
cheques will be issued April 28, 1970.) 


Time did not permit consideration of the subjects: 

"Deferring Local Improvement Charges" 

(Board of Administration Report dated March 1970) 

- and - 

"information re Grants to Religious and Charitable Organizations" 
(Board of Administration Report dated December l6, 1969) 

and it was agreed to defer these matters to a future meeting of the 
Commi ttee . 


The meeting then adjourned. 


FOR ado?t;o:: see pa^e(S) i^O;;!^ 
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OFFICIAL TRAFFIC COMMISSION 


A meeting of the Official Traffic Commission was held in the No. 1 
Committee Room, Third Floor, City Hall, on Monday, March 9, 19 70, 
at approximately 3:00 p.m. 


PRESENT 


ALSO 
PRESENT 


CLERK; 


Alderman Linnell 
Alderman Rankin 

Mr. R.C. Boyes, Assistant City Engineer, 

Traffic and Transportation Division 
Inspector T. Herdman, City Police Department 
Mr. D. Morrison, 
Mr. J. Mulberry, 


City Prosecutor's Office 
Law Department 


Mr. W.H. McLachlan, Vancouver School Board 
Mr. J. Plaskett, Vancouver Traffic and 
Safety Council 

D. Scott 


Adoption of Minutes 

The minutes of the meeting held January 26, 1970, were adopted. 


1. Crosswalk, 45th and 
Tisdall - $1.49 Day 

At the last meeting of the Commission, Superintendent Oliver was 
requested to submit a report with respect to traffic conditions 
and students' crossing problems at 45th and Tisdall on "$1.49 Day". 

The Superintendent advised in a communication dated February 19, 
1970, that during the morning period from 8:30 a.m. to 9:00 a.m. 
vehicular traffic was very light; during the noon hour period from 
12:00 Noon to 1:00 p.m. traffic was mucJi heavier but there were 
numerous breaks in the flow, and after school the traffic was the 
same as during the noon hour period. He further advised that 
students crossed at this "T" intersection without difficulty and 
in complete safety. He concluded his report with the observation 
that at this type of intersection, he could find no warrant for 
the installation of a "Stop when Occupied" school crosswalk. 

RECOMMENDED that the report of Superintendent Oliver dated February 
19, 1970, be adopted. 


2. Grant: Annual School 
Safety Patrol Banquet 

In a communication dated February 17, 19 70, Superintendent Oliver 
requested a grant of $2,500 for the purpose of providing prizes 
and awards for the boys and girls in the school patrols; this 
being the same amount as was requested last year. 

RECOMMENDED that the Official Traffic Commission recommend to 
Council that a grant of $2,500 be made towards the cost of prizes 
and awards in connection with the Annual School Safety Patrol 
Banquet. 


Official Traffic Commission 
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3. Loading Zone: Mid- 
Block on Howe Street 

Mr. G.E. Baynes, President of the Hotel Grosvenor, appeared before 
the Commission and requested a loading zone mid-block on the west 
side of Howe Street, directly across from the hotel entrance. 
Mr. Baynes pointed out that the door for entering and discharging 
passengers is on the right hand side of all the airline limousine 
buses and, therefore, the buses cannot pull into the loading zone 
on the east side of Howe Street. He stated that, due to parking 
along the curb on the west side, the buses are unable to pull in 
and this presents a potentially dangerous situation when passengers 
are loading. 

In a report dated January 19, 1970, the City Engineer advised that 
that department is prepared to remove some curb parking on the west 
side of Howe Street for a loading zone but this zone should be 
immediately south of Robson Street. He further advised that Mr. 
Baynes proposes to locate a shelter on the City street allowance, 
subject to the approval of Council, and that should the Commission agre 
to such a shelter, it would be necessary to submit the request to 
Council and have an agreement drawn up. 

In speaking to the matter, Mr. ;Boyes pointed out that to have the 
loading zone mid-block on the west side of Howe Street would create 
a dangerous situation, in that passengers would likely jay-walk at 
this point on Howe Street to enter the bus. 

It was noted that there are two metered parking areas in front of 
the hotel by the parking lot and it was felt advisable that these 
two meters should be removed. 

After considerable discussion, it was 

RECOMMENDED that the report of the City Engineer dated January 19, 
1970, be received; that the City Engineer look into the possibility 
of removing the two metered parking spaces in front of the hotel; 
and that the Airline Limousine Company be written to asking if they 
can have an emergency left hand door put on the buses, as this 
arrangement would facilitate the loading of passengers on the one 
way streets. 


4. Marked Crosswalk - 12th 
and St .Catherines 


At the December 1, 1969, meeting of the Official Traffic Commission 
a request by Mr. Ryan, Director of Kivan Boys' Club, for a marked 
pedestrian crossing at 12th and St .Catherines Street was considered. 
At that meeting it was recommended that the recommendation of the 
City Engineer contained in his report dated November 21, 1969, that 
the crosswalk not be marked at 12th and St. Catherines Street, be 
adopted. 

In a communication dated February 13, 1970, Mr. Ryan again requested 
the Official Traffic Commission to place a marked crosswcilk at this 
intersection, due to another traffic accident which involved a young 
boy . 

Mr. Ryan appeared before the Commission and stated that not only is 
the Boys' Club located at this intersection but there is also an 
adjacent playing area which is used by many children, as well as 
the club members. He stated that the membership in the Boys' CIuId 
had dropped off since the last accident, as the parents were concerned 
about their children crossing 12th Avenue at this intersection. Mr. 
Ryan filed with the Commission a petition containing 182 nanes 
requesting a flashing amber light at this corner which he submitted 
on behalf of one of the parents. He stated that he did not feel a 
light of this type was necessary but that a marked crosswalk would 
be sufficient. 

- . . . Cont'd. 
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Mr. Boyes advised that he did not feel that there was justification 
for a marked crosswalk at 12th and St. Catherines as the rate of 
rear-end collisions is higher at marked crosswalks and such cross- 
walks often give a false sense of security. He stated that the 
particular accident referred to by Mr. Ryan occurred at 6:40 p.m. 
when some children were playing and one ran out on to 12th Avenue, 
just east of the intersection. 

Alderman Rankin, in speaking to the matter, pointed out that 12th 
Avenue is a four lane arterial roadway, is narrow, and that traffic 
is very heavy during the rush hours. He presented a motion that a 
marked crosswalk be placeid at this intersection, however, the motion 
was lost. 

It was, 

RECOMMENDED that no action be taken at this time. 


5. 7000 Block Victoria Drive: 
Parking Facilities 

In a communication dated October 21, 1969, Mr. C.A. Hardy expressed 
concern at the loss of parking on a City-owned parcel of land 
adjacent to the commercial development on the west side of Victoria 
Drive, south of Argyle Drive, such land having been approved as a 
library site. 

In a report dated February 20, 1970, the City Engineer reported as 
follows : 

"From what we can determine, the area west of the commercial 
development, which is owned by the City and presently used 
for parking, was leased originally to Kelly, Douglas Company 
when the 'Market Basket' was located here. We understand 
it was paved as a parking area by them. When the 'Market 
Basket' moved out the lease lapsed until 1965, when St. 
Timothy's Church leased it for parking purposes. 

As this property has been chosen by the Library Board for a 
Library site. Council on September 9th, 1969, requested the 
Supervisor of Property and Insurance to terminate the lease 
of St. Timothy's Church. The original lease terminated on 
January 31st, 1970, but is being renewed on a month-to-month 
basis until the site is required by the Library Board. The 
Church has been told to make its own parking arrangements, as 
they suggested they would do in correspondence dated May 1966. 
Emphasis, however, was placed on their coming to an agreement 
with the Library Board for the use of Library parking facilities 
when not required by the Library. 

Preliminary plans indicate five or six parking stalls on the 
west side of the lane and ten stalls on the west side of the 
Library building close to the Church site. 

Our observations of parking demand, as related to the stores 
in this area, indicate that very little use is presently made 
of the parking lot which will be the site of* the proposed Library , 
During the week, when the stores are open, observations showed an 
average of five vehicles using the lot, while less than half of 
the approximately fifty curb parking spaces on the abutting 
streets adjacent to this block (Victoria Drive, Nassau Drive) 
were occupied. 


. . . Cont'd. 
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The Planning Department advise that the site is zoned as an 
RS-1 One Family Dwelling District. The regulations of the 
Zoning and Development By-law require that, as this site has 
an average depth of less than 90 feet, a minimum front yard 
set-back of 18 feet must be provided. 

The plans of development for the proposed Library, as 
approved by the Technical Planning Board, indicate the 
provision of a total of seventeen off-street parking spaces - 
all with direct access from the lanes at the south and east 
of the site." 

The City Engineer concluded his report with the recommendation that 
no further action be taken with respect to the provision of parking 
as there does not appear to be a shortage of on-street parking for 
the stores within a reasonable distance. 

With the aid of a plan, Mr. Boyes explained the situation to the 
Commission members. 

The Chairman suggested that at the proposed library site there 
should be more than 17 parking spaces, however, Mr. Boyes pointed 
out that the Development Permit for this site has been approved 
by the Technical Planning Board. 

After due consideration, it was 

RECOMMENDED that the recommendation of the City Engineer, contained 
in his report dated February 20, 19 70, that no further action be 
taken with respect to the provision of parking, be approved. 


6. 5657 Stamford Street: Trucks 

Cutting Corner on Private Property 

In a communication dated January 20, 1970, Alvira Morrison and 
Donald Johnson described damage to their property and fences from ■ 
truck traffic, and loading in the lane flanking their property. 
This lane is described as the lane north of Kingsway, from Stamford 
Street to Joyce Street. 

The City Engineer advised under date of February 27, 19 70, that his 
department has inspected this location, that there is not presently 
a fence on the complainants' property adjacent to the lane, and no 
evidence that there has been one recently. An entrance to the 
loading bays of a hardware warehousing service is within the first 
40 feet of the entrance to the lane off Stamford Street and trucks 
turning wide to enter these loading bays are encroaching on the 
cohiplainants ' property. The warehousing service yard adjacent to 
the lane is approximately 70 feet wide and 62 feet deep which gives 
ample manoeuvring space off the lane. The encroaching on private 
property relates more to northbound vehicles which are descending 
on a steep grade on Stamford Street and the grade is probably a 
factor in swinging wide. 

The City Engineer stated that, since the edge of the lane is not 
readily apparent to motorists , and in view of the grade conditions, 
arrangements are being made departmentally to install delineator 
posts at the north side of the lane adjacent to its intersection 
with Stamford Street. 


RECOMMENDED that the report of the City Engineer dated February 27, 
19 70, be adopted. 
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7. 3300 Block Austrey Avenue - Request 
for Resident Parking Zone, Improved 
Access 


In a communication addressed to Alderman Rankin dated December 15th 
from Mr. V.J. Blancard and six of his neighbours on Austrey Avenue, 
Mr. Blancard requested resident parking only privileges and better 
access to Joyce Street from the 3300 Block Austrey Avenue. He 
stated that heavy parking densities are being generated by Bingo 
games every Monday night. 

In a report dated February 27, 19 70, the City Engineer advised 
that observations during Bingo on Monday night indicate that 
several parking spaces are still available, even at peak density. 
The Bingo games are sponsored by St. Mary's Church which has 
provided off-street parking for 120 vehicles. The Church has also 
made arrangements for Bingo players to make use of a warehouse 
parking lot on the east side of Joyce Street. Observed parking 
densities on other nights are about 30% on Austrey Avenue. The 
City Engineer stated that since his department's observations 
indicate that parking space is available for residents on Austrey 
Avenue, a resident parking only zone does not appear to be warranted. 

With respect to the request for access to Joyce Street, the residents 
of the 3300 Block Austrey Avenue presently have access to Joyce 
Street via McHardy Street and Euclid Avenue. Austrey dead-ends to 
the east of McHardy some 250 feet short of Joyce Street and records 
show that there never has been a street allowance through to Joyce 
Street. Until January 1969, St. Mary's Church had allowed residents 
of Austrey Avenue access to Joyce Street across their private 
property. When they began construction of an Educational Centre 
and Parish Hall in 1969, they closed off this access to permit 
construction of a paved playground and parking lot. Since the 
dead end nature of Austrey Avenue is similar to that occurring on 
many other streets in the City, an extension of Austrey Avenue is 
not necessary. 

The City Engineer concluded with the following recommendations: 


Aldermen Linnell and Rankin stated they believed that Council had 
passed a resolution that would provide for a pedestrian walkway 
through the property so that the residents on Austrey Avenue would 
have easier access to Joyce Street. 


RECOMMENDED that this matter be tabled to the next meeting of the 
Commission in order that the City Engineer can investigate the 
matter of a public access to Joyce Street and provision of additional 
parking on the east side of Joyce Street. 

8. Noise from Heavy Truck Traffic on 
Boundary Road in the Vicinity of 
26th Avenue 


In a communication to Alderman Rankin, Mr. Raymond C. Thomson 
complained about the noise emanating from heavy truck traffic on 
Boundary Road at night. 

In a report dated February 27, 19 70, the City Engineer reported as 


(a) 


Resident parking zones not be installed 
in the 3300 Block Austrey Avenue, and 


(b) 


Mr. Blancard be supplied with a copy of 
this report. 


It was 


follows : 


Cont' d. 
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"This portion of Boundary Road has a 132' street allowance 
and dual roadways with a centre boulevard and is located 
about midway between Grandview Highway and Kingsway. Grades 
are negligible and development is residential. The street 
forms a convenient and logical routing between Grandview 
Highway and Kingsway and associated industrial areas, and 
has been classified as a major arterial street. As a result, 
it has been provided with a pavement capable of withstanding 
heavy loads (25,000 lbs. per single axle and 50,000 lbs. per 
tandem) . Traffic is constant and increasing and includes 
considerable trucking. 

It should be noted that vehicles operating within the size 
and weight limits set out in the Street & Traffic By-law 
are entitled to use this routing. Those which exceed these 
limits can only use this route under permit from the 
Engineering Department. 

The question of vehicular noise was examined by City Council 
in 1967 and, after some study, it was concluded that the 
existing regulations were appropriate, and that more stringent 
police action was the only way to deal with the problem at 
that time. 

Increased enforcement has been carried out since. The Police 
report that they are not aware of violations on this section 
of Boundary Road and remark that, in their experience, the 
grade conditions here are not sufficient to cause excessive 
engine and braking noises. The Police Department has been 
notified of this complaint, and they advise that special 
attention will be given to this area." 

The City Engineer recommended that the complainant be advised that 
the Police Department will give special attention to this area. 

In discussing this matter with the Commission, Mr. Boyes advised 
that Police investigation appears to be the only solution. 

After considerable discussion, it was 

RECOMMENDED that the City Engineer's report dated February 27, 19 70, 
be adopted and that a communication be forwarded to the Automotive 
Transport Association and the Canadian Association of Fleet 
Supervisors, informing them of this complaint. 


9. Bus Stop - Eraser 
and 25th Avenue 

Mr. Stanley Jung of the King Edward Avenue Pharmacy Ltd. complained 
about the recent positioning of the bus stop on the far side of 
Eraser Street at 25th which places this bus stop directly in front 
of his and other merchants' stores. He submitted a petition signed 
by 14 tenants in the 4100 Block on Eraser Street. Mr. Jung stated 
that the placing of the bus stop at this location prevents customers 
parking directly in front of their premises and infringes on their 
daily livelihood. He requested that the bus stop be returned to 
its original location on the near side of Eraser Street. 


Cont ' d. 
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In speaking to the matter, Mr. Boyes advised that, for safety reasons, 
all bus stops are being located on the far side of the intersections. 
He pointed out that the bus stop at 26th and Eraser will be moved to 
the far side in the near future. 

It was noted that either Mr. Jung, or his representative, had been 
invited to be present at this meeting to discuss this problem, 
however, Mr. Jung was not able to be present, nor was he able to 
have a representative present. 

RECOMMENDED that Mr. Jung, on behalf of the petitioners, be forwarded 
a letter explaining the logic on why the bus stops are placed on the 
far side of the intersections and asking him if he wishes to appear 
at the next meeting of the Official Traffic Commission to discuss 
this matter further. 


The meeting adjourned at approximately 4:20 p.m. 


* * * * * 
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CITY OF VANCOUVER 
SPEC IAL COUNCIL - MARCH 26, 1970 
PUBLIC HEARING 

A Special Meeting of the Council of the City of Vancouver was held 
in the Council Chamber on Thursday, March 26, 1970, at 2:00 p.m. 

PRESENT: Aldermen: Adams, Bird, Broome, Hardwick, 

Phillips, Rankin, Sweeney, Wilson 

Chairman in the absence of His Worship the 
Mayor was Deputy Mayor Linnell. 

ABSENT: His Worship Mayor Campbell 

Alderman Calder 

CLERK ,T0 THE COUNCIL : R. Thompson, City Clerk 

Committee of the Whole 

MOVED by Alderman Adams, 
SECONDED by Alderman Broome, 

THAT this Council do resolve itself into Committee of the Whole 
Deputy Mayor Linnell in the Chair, to consider proposed amendments 
to the Zoning and Development By-Law. 

- CARRIED 

DELEGATIONS 

As each item was first dealt with by Council, the Chair asked for any 
delegations in favour and opposed to each of the applications. The 
following delegations are noted: 

(1) Mr. Buchanan, for parties interested in — Kingsway between 
Aberdeen and Lincoln Streets. 

(2) Mr. Wilkinson, Mr. Stewart, & Mr,. Street, for parties for and 
against the removal of the building line for lane purposes at — 
8th Avenue and Oak Street. 

(3) Mr. Petzold, the applicant for rezoning at — Victoria Drive 
between Harrison Drive and South East Marine Drive. 

(4) Mr. R. McDonald, on behalf of the applicant for rezoning 
property on — the North West Corner of South West Marine Drive 
and Yukon Street. 

Mr. Wosk and Mr. Green, in connection with the same application. 

(5) Mr. Gimmell and Mr. Wilding, in connection with rezoning- the — 
North Side of 15th Avenue between Birch and Alder Streets. 

(6) A representative of the applicant appeared in connection with 
rezoning at — Marine Drive and Main Street. 

(7) Mr. Wosk appeared in connection with rezoning at — 12th Avenue 
and Cambie. 


1. Lot 26, Blocks 3 & 4, D.L. 36/49, 

Situated on the North Side of Kingsway between Aberdeen and 
Lincoln Streets 


An application was received from the Director of Planning to 
rezone Lot 26, Blocks 3 & 4, D.L. 36/49. 


FROM: C-2 Commercial District 

TO: CD-I Comprehensive Development District 
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This application has the approval of the Town Planning Commission 
and the Technical Planning Board subject to certain conditions. 

MOVED by Alderman Broome, 

THAT the foregoing application be approved subject to the 
following conditions as recommended by the Technical Planning Board 
and the Town Planning Commission: 

"The use being restricted to an apartment building 
(senior citizens' housing development) and further, 
the scheme of development must be first approved by 
the Technical Planning Board after advice from the 
Design Panel, said scheme to be in compliance with the 
RM-2 District Schedule regulations but in no case shall 
the building exceed two storeys in height plus basement; 
off-street parking to be provided on the site with not 
less than one space for each six dwelling units occupied 
by senior citizens." 

- CARRIED 


2. Deletion of Building Line for Lane Located Between 8th Avenue 
and Broadway and from Oak Street East 150 Feet. 

An application was received from W. A. Street for an amendment 
to Part II of Schedule E (Building Lines) to delete the existing 
building line at the location shown above. 

Considerable interest in this application was shown by delegations 
representing persons owning property or operating businesses in the 
area served by the lane. Concern was felt that the alternate plan to 
convert a straight lane into an L-shaped lane would be to the dis- 
advantage of adjoining property owners. Mr. ¥. A. Street, Solicitor, 
spoke in support of his application and advised that he felt adequate 
provision had been made for lane access. 

This application has the approval of the Town Planning Commission 
and the Technical Planning Board. 

MOVED by Alderman Adams, 

THAT consideration of the application herein described to delete 
building lines for a portion of a lane be deferred until the problem 
of the substitute facilities for the existing lane has been settled to 
the satisfectioi of the property owners affected and the City officials 
concerned, at which time Council will give further consideration on 
a report from its officials. 

- CARRIED 

3. Lots 1-3, Block 23, D.L. 329 

Situated on the East Side of Victoria Drive between Harrison 
Drive and South East Marine Drive 


An application by Mr. A. Petzold was received for the rezoning 
of Lots 1-3, Block 23, D.L. 329. 

FROM: RS-1 One Family Dwelling District 

TO: CD-I Comprehensive Development District 

Mr. Petzold spoke in support of his application and Council noted 
that a written request had been received that Council approve persona 
care as an ancillary use in order to meet provisions of the Community 
Care Facilities Licensing Act of the Province. 


. . Cont'd. 
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This application has the approval of the Town Planning Commission 
and the Technical Planning Board subject to certain conditions laid 
down by the Technical Planning Board. 

MOVED by Alderman Hardwick, 

THAT the application be approved subject to the use being 
confined to its senior citizens development containing dwelling units 
and sleeping units with recreation and dining facilities and personal 
care as an ancillary use and the detailed scheme of development not 
to be materially different from that submitted and approved subject 
to conditions by the Technical Planning Board under development permit 
#50267. 

- CARRIED 

4. Lot D, Block 2, D.L. 311, Lot B of 3, Block B, D.L. 323 

Situated on the North West Corner of South West Marine Drive and 
Yukon. . ^ 


An application was received from Mr. Peter Cole to rezone Lot D, 
Block 2, D.L. 311, Lot B of 3, Block B, D.L. 323. 

FROM: RS-1 One Family Dwelling District 

TO: CD-I Comprehensive Development District 

Mr. McDonald, Solicitor for the applicant appeared and asked among 
other things for relief from the provision that the two parcels shall 
be consolidated into one parcel and for an increase in the floor spjice 
ratio to 0,75. Mr. Wosk spoke in opposition to the request of the ajplicant 
and Mr. Green, an owner of nearby property spoke in favour of rezoning 
at an 0.60 floor space ratio. 

This application has the approval of the Town Planning Commission 
and the Technical Planning Board subject to certain conditions. The 
approval by the Technical Planning Board is on the understanding that 
the uses will be restricted to town houses or garden apartments. 

Council's attention was drawn to its resolution of January 20, 1970, 
to the effect that the by-law be not read a third time until satisfacto 
guarantees of financial ability to complete the project have been given 
to Council. 

MOVED by Alderman Broome, 

THAT the application of Peter Cole for the rezoning of the above 
described property be approved subject to the following conditions: 

"1. Dedication of the westerly 10' of Lot B of 3 of City lane. 

2. Approval by City Council for the acquisition of Lot D 
Block 2, D.L. 311 (Delta View Park). 

3. Consolidation of the two parcels after dedication into one 
parcel and so registered in the Land Registry Office. 

4. The floor space ratio not to exceed 3.60 measured on the 

gross floor area of ^ the building, excluding cellars used 

for parking and such buildings not to exceed 2 storey 

in height, plus^^cel] ar, the floor space ratio conditional on 
provision 01 total underground parking. 

5. The detailed scheme of development to bB first approved 

by the Technical Planning Board, such scheme of development 
not to be materially different from that submitted with 
the application unless authorized by City Council and 
subject to the Technical Planning Board receiving advice from 
the Design Panel on the design of the building." 
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FURTHER THAT should the foregoing conditions be riot complied 
within 150 days after the date of the acquisition of the City- 
property, the approval contained in this resolution shall expire. 

- CARRIED 

5. Lots 11-20, Block 453, D.L. 526 

Situated on the north side of 15th Avenue Between Birc'n and 
Alder Streets 


This is an application of Mr. Gimmell for the rezoning of 
Lots 11-20, Block 453, D. L. ^26. 

FROM: RT-2 Two Family Dwelling District 
TO: RM-3 Multiple Dwelling District 

This application was approved by the Technical Planning Board 
and the Town Planning Commission. It was noted that the subject 
property are all the lots in the block except two which are not 
available for redevelopment at the present time. Some concern was 
expressed by Council that in disposing of these lots to developers 
a locked-in lot may be left. 

MOVED by Alderman Rankin, 

THAT the application of Mr. Gimmell to rezone the above- 
described property be approved and this approval be subject to 
guarantees that in disposing of the property a locked-in lot(s) 
will not be created. 

- CARRIED 

6. Lot 1 of 3 North Part, Block 13, D.L. 322 

Situated at the south west Corner of Main Street and South 
East Marine Drive 


This is an application by the Standard Oil Company of B. C. 
to rezone Lot 1 of 3 north part. Block 13, D.L. 322. 

FROM: C-1 Commercial District 
TO: M-2 Industrial District 

This application has the approval of the Technical Planning 
Board and the Town Planning Commission subject to certain conditions. 

A letter was received from M.E.P.C. Canadian Properties Limited 
indicating that they would not object to the application for rezoning 
if the west elevation was treated in an aesthetically pleasing manner 
and if assurance can be given that tenants in the Marine Industrial 
Centre at 100-126 S. E. Marine Drive will not be disturbed by lights 
of cars entering the car wash, and if it is clearly understood that 
a sign will not be placed in the 40 foot set-back area. 

The representative of the Standard Oil Company of B. C. appeared 
in support of this application and indicated he is agreeable to com- 
pliance with the- proposals in the letter from M.E.P.C. Canadian 
Properties Limited. 

MOVED by Alderman Bird, 

THAT the application of the Standard Oil Company of B. C. for 
the rezoning of Lot 1 of 3 north part. Block 13, D.L. 322 be approved 
subject to the following condition and to compliance with the two 
requests contained in the letter from M.E.P.C. Canadian Properties 
Limited regarding treatment of the west elevation and screening of car 
lights entering the car wash. 

FURTHER THAT should the foregoing conditions be not complied with" 
in 120 days from March 26, 1970, the approvals contained in this 
resolution shall expire. _ parrt-rt) 
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7. Lots 8, 9, A & B of 10 and 11, Block 420, D.L. 526 

Situated on the south west Corner of 12th Avenue and Cambie 

This is an application of Lort & Lort Architects for the rezonirlg 
of the above-described property. 

FROM; RM-3 Multiple Dwelling District and 

C-2 Commercial District 
TO; CD-I Comprehensive Development District 

This application has the approval of the Town Planning Commission 
and the Technical Planning Board subject to certain conditions. 

Mr. ¥osk, who proposes to develop the property appeared and 
spoke in support of his application. 

Council's attention was drawn to its resolution of January 20, 1970, 
to the effect that the by-law be not read a third time until satisfactory 
guarantees of financial ability to complete the project have been given 
to Council. 

MOVED by Alderman Wilson, 

THAT the application of Lort & Lort Architects for the rezoning 
of Lots 8, 9, A & B of 10 and 11, Block 420, D.L. 526 be approved 
subject to the following conditions; 

"1. Lots 8, 9, A & B of 10 and 11, Block 420, D.L. 526, 

to be first consolidated into one parcel and so registered 
in the Land Registry Office. 

2. The owners to first enter into a 21-year option with the 
City to acquire the easterly 10' for possible future 
widening of Cambie Street at a nominal sum. 

3. The detailed scheme of 'development to be first approved 
by the Technical Planning Board, such scheme to be not 
materially different from that submitted with this ap- 
plication, after advice on the design of the building 
from the Design Panel. 

4. Not more than 50% of the two floors for commercial . pur- 
poses to be used for retail stores and such retail ■ 
stores to be the type to serve the local area. 

5. The floor space ratio not to exceed 2.99 as submitted 
by the applicant measured on gross floor area of the 
building, excluding areas used for parking; balconies 
not to exceed 8% of the permitted floor space rE^-tio. 

6. Adequate off-street parking and loading facilities to 
be provided and plazas to be suitably paved and land- 
scaped including the roof portion of the two storey 
commercial structure. 

7. All signs to be approved by the Technical Planning Board, 
such signs to be fascia and non-flashing with the exception 
of one free-standing sign which shall also be non- f lashing. " 

FURTHER THAT should the foregoing conditions be not complied with- 
in 120 days from March 26, 1970, the approvals contained in this 
resolution shall expire. _ (-.^p^f^jgj^ 

The following amendment was proposed by Alderman H£,.rdwick that 
the floor space ratio be reduced from 2.99 to 2.65. 

- LOST 
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NO T E: It is noted that Alderman Wilson left the meeting after the 
passing of the motion under Item 1. 

It is noted that Alderman Sweeney abstained from voting on 
items five and six. 

MOVED by Alderman Adams, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Alderman Adams, 
SECONDED by Alderman Hardwick, 

THAT the report of the Committee of the Whole be adc^pted and 
the Corporation Council be instructed to prepare and bring in the 
necessary amendments to the Zoning and Development By-law. 

- CARRIED 

The Council then adjourned. 


■)e -x- * * 


The foregoing are Minutes of the Special Council (Public Hearing) 
meeting dated March 26, 19 70. 
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CITY OF VANCOUVER 

REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, April 7, 1970, in the Council Chamber at 
approximately 9:30 A.M. 

PRESENT : His Worship the Deputy Mayor , (Alderman Sweeney) 
Aldermen Adams, Bird, Broome, Calder, Hardwick, 
Linnell, Phillips, Rankin, and Wilson. 

ABSENT ; His Worship the Mayor 

CLERK TO THE COUNCIL : R. Thompson 

PRAYER The proceedings in the Council Chamber were opened with 
prayer . 

'IN CAMERA' MEETING 

The Council agreed to an 'In Camera' meeting later this day in 
regard to Personnel and Property matters. 


ADOPTION OF MINUTES 

MOVED by Aid, Broome, 
SECONDED by Aid. Linnell, 

THAT the Minutes of the Regular Council meeting dated March 24, 
1970, be adopted. 

- CARRIED 

MOVED by Aid. Linnell, 
SECONDED by Aid, Broome, 

THAT the Minutes of the Special Council meeting (Public 
Hearing), dated March 26, 1970, be adopted. 

- CARRIED 

INFORMATION 

It was noted that Vancouver's 84th Anniversary date was 
April 6th. 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Calder, 
SECONDED by Aid. Linnell, 

THAT this Council resolve itself into Committee of the Whole, 
His Worship the Deputy Mayor in the Chair. 

- CARRIED 

CHANGE IN ORDER OF AGENDA 

It was agreed that the order of the agenda be changed to 
allow consideration of Board of Administration report re Four Seasons 
Hotels Limited development: Coal Harbour area (entrance to 
Stanley Park) . 
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APR 7 1970 


REPORT REFERENCE AND BOARD OF ADMINISTRATION 
AND OTHER REPORTS 


A. Four Seasons Hotels Limited Development: 

Coal Harbour Area (entrance to Stanley Park ) 

The Board of Administration, under date of April 6^ 1970, 
submitted the following report of the Corporation Counsel and the 
Director of Planning respecting Four Seasons Hotels Limited devel 
opment in the Coal Harbour area at entrance to Stanley Park: 

"On November 18th, 1969, (iJouncil considered a report of the 
Technical Planning Board on a proposed hotel and apartment 
complex to be developed on land fronting on Georgia Street 
held by Harbour Park Developments Limited, The development 
was to be carried out in two stages. The First Stage was to 
consist of a 400-room hotel and three low-rise apartmpnts 
and one high-rise apartment containing in all approximately 
500 suites. It was estimated that the First Stage would cos- 
approximately 20 million dollars. It Was suggested in the 
material that was submitted to Council that the Developers 
should put up a bond to guarantee the completion of the 
First Stage within four years from the date of the issuance 
of the Development Permit. The report to Council with 
respect to the bond reads as follows: 

'If Council agree to a performance bond of $200,000 to 
guarantee $20 million will have been expended in con- 
struction and development within four years from the 
date a Development Permit is issued, the Corporation 
Counsel be instructed to draw up the appropriate bond 
and arrange for its execution, ' 

Council adopted this report and a draft agreement has been 
prepared based on this wording. 

The Developers have suggested that the commitment should be 
to complete the First Stage within four years rather than to 
spend a fixed amount of money. While they estimate it will 
cost approximately 20 million dollars to complete the First 
Stage, they suggest that the City is really concerned that 
the First Stage of the project will be completed within 
four years no matter what it costs. 

The Corporation Counsel is of the opinion that the position 
taken by the Developers is valid, but he did not feel that 
he could depart from the Council resolution without further 
instructions. It will, of course, be necessary to define 
what 'completion of the First Stage' means, but as long as 
this is clearly spelled out there appears to be no good 
reason for rejecting the suggestion of the Developers. 

In the report of the Technical Planning Board which was 
considered by Council on November 18th, 1969, it was 
recommended that the Developers should bear the cost of 
any traffic modifications deemed necessary by the City 
Engineer to provide local access to the site. 

Pursuant to this recommendation, an agreement has been 
prepared under the terms of which the Developers are to 
pay the total cost of filling Denman Street and construct- 
ing a 42-foot pavement for a distance of approximately 725 
feet North of Georgia Street, and putting in curbs, gutters, 
sidewalks, street lighting, etc. 


cent 'd , 
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REPORT REFERENCE AND BOARD OF ADMINISTRATION AND 
OTHER REPORTS (cont 'd) 


Four Seasons Hotels Limited Development (cont'd) 

The Developers point out that one of the conditions recom- 
mended by the Technical Planning Board as a con'^ition for 
the development of the 18-storey tower now under construction 
by Marwest Hotel Company Ltd. was that Marwest entjer into an 
agreement to 'assume from Harbour Park Developments Limited 
one-half of the cost of modifying the vehicular access on 
Denman Street (as provided for in the previous conditions of 
development) . ' Council subsequently authorized the issuance 
of the Development Permit for Marwest, but specifically 
provided in the resolution authorizing the issue of the 
Development Permit that the Technical Planning Board, when 
considering further devetopment, require the agreement 
referred to above. 

The Developers of Four Seasons take the position that they 
should not be required to bear the total cost of the filling 
and improvements to Denman Street, but instead suggest that 
the City should construct the necessary improvements other 
than the fill which would be carried out by Four Seasons in 
conjunction with their own filling programme. One half of 
the cost of the fill and , improvements on Denman and Georgia 
Streets would be paid for? by Four Seasons when the work is 
carried out, and the balance by Marwest when Marwest proceeds 
with further development requiring vehicular access from 
Denman Street, North of Georgia Street. The City Engineer 
questions whether the City should carry out this work and 
finance one half the cost until such time as the Marwest 
Company proceeds with further development involving access to 
Denman Street. 

The City Engineer recommends, therefore, that since the 
filling and paving of Denman Street, North of Georgia Street, 
is made necessary to provide access to the Four Seasons 
development initially and to serve the needs of the later 
stages of Marwest 's development, the Four Seasons Hotels Ltd, 
should bear the total cost of the filling and street improve- 
ments in the first instance, with the prospect of being 
reimbursed by Marwest when that company proceeds with further 
development , 

The agreement that has been prepared is drawn on this basis, 
but the Developers have asked for a firm commitment that the 
City will reimburse them to the extent of 50% of the costs 
when Marwest expand to the stage where they require access to 
Denman Street, North of Georgia Street. Your officials 
recommend that the agreement should merely provide that the 
City will use its best efforts to collect from Marwest and 
will pay over to Four Seasons Hotels Ltd. anything that is 
collected up to 50% of the amount initially put up by Four 
Seasons, 

The Developers have stated that in order for the total complex 
to be successful it must be completed in its entirety, although 
it will probably be built in two stages. They have by agree- 
ment bound themselves to complete the First Stage within four 
years. Although there is a limitation on the period of time 
that a Development Permit is valid, the Directoi\ of P]^anning 
has already given them written assurance that he will extend 
any Development Permit to allow completion, in accordance 
with the agreement with Council, The Developers are also 
concerned that since the issuance of the Development Permit 
is within the discretion of the Director of Planning, they 


cont 'd . 
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REPORT REFERENCE AND BOARD OF ADMINISTRATION 
AND OTHER REPORTS (cont 'd) 


Four Seasons Hotels Limited Development (cont'd) 

may be refused a Development Permit for the Second Stage and 
they have asked if there is a procedure which can give them 
assurance that they will be permitted to complete the whole 
project. There appear to be two alternatives: 

Alternative 1 


The Director of Planning suggests that the Developers may 
wish to prepare a more detailed set of plans which could 
be made a schedule to the Zoning By-law which, when passed, 
will, in addition to setting out the permitted uses, refer 
to the plan as the general concept of the total development. 
The Developers would thus have the assurance they require 
and Council would be aware of the proposed scheme of 
development permitted by the By-law. 


Alternative 2 


The Developers suggest that when submitting detailed 
Development Permit drawings for the First Stage they also 
be permitted to submit detailed plans for the Second Stage 
as soon as the Zoning By-law is passed. Such plans would 
be of a standard required to obtain a Development Permit. 
The Developers have asked, therefore, tnat Council pass 
the attached resolution which, although it does not 
instruct the Director of Planning to issue a Development 
Permit for the Second Stage, does indicate that the Council 
contemplates a Development Permit being issued for the 
Second Stage in due course. 

The Director of Planning believes that either alternative 
will be acceptable but that, in his opinion. Alternative 1 
would provide more flexibility should the Developer wish to 
revise his plans when he is ready to start with the Second 
Stage, 


The principals of Four Seasons Hotels Limited are coming out 

from Toronto in order to be present when this matter is before 

Council in order to answer any questions that may occur to 
any member of Council, 


IT IS RECOMMENDED: 


1, That Council authorize the preparation of an agreement 
which will provide for the completion of the First Stage 
of development within four years and that the meaning of 
the words 'completion of the First Stage' be defined in 
the agreement, Tjie bond which is provided for in the 
agreement will be' conditioned upon the completion of the 
First Stage within four years, 

2, That the Developers of Four Seasons be required to fill 
Denman Street to the Harbour Headline under the supervision 
of the City Engineer and assume the total cost of the fill 
and the improvements on the understanding that the City 
has already stated by resolution that a condition of any 
further development permits issued to Marwest involving 
the use of Denman Street or requiring access to Denman 
Street will be that they pay their share of the fill and 
improvements on Denman Street and any expense in connection 
with the regulation of traffic on Georgia Street in order 
to give local access to the site. 


cent 'd . 
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REPORT REFERENCE Af.D BOARD OF ADMINISTRATION AND 
OTHER REPORTS (cont'd) 


Four Seasons Hotels Limited Development (cont'd ) 

3, That when an agreement covering the foregoing points is 
executed, Council pass a by-law in the form attached or 
as modified to take into consideration any decisions 
that may be taken as a result of this report, 

4, That if Alternative 2 is accepted, Council should pass 
the attached resolution. " 

The Corporation Counsel gave an explanation of the provisions 
of the foregoing report and representatives of the company were 
given the opportunity of speaking to the Council and conveying 
their views and differences in the matter, 

MOVED by Aid, Phillips, 

THAT recommendation 1, above in the Board of Administration 
report be approved. 

- CARRIED 

(Alderman Rankin is recordec. as voting in the negative) 

MOVED by Aid, Phillips, 

THAT recommendation 2, in the said Board of Administration 
report be approved, 

- CARRIED 

MOVED by Aid, Phillips, 

THAT when the agreement covering the foregoing points is 
executed, the City Council pass a By-law in the form submitted 
with the aforementioned report, which By-law shall include the 
provisions of Alternative 1, above quoted in the said Board report 
of April 6, 1970, 

- CARRIED 

(Alderman Rankin is recorded as voting in the negative) 


The Council recessed at approximately 10:45 a,m., to reconvene 'In 
Camera' in the Mayor's Office, following which the Council recessed 
at approximately 12:00 noon to reconvene in open session in the 
Council Chamber at 2:00 p,m. 

The Council reconvened in open session in the Council Chamber at 
approximately 2:00 p,m,, still in Committee of the Wholte, His 
Worship the Deputy Mayor in the Chair and the following members 
of the Council present: 

PRESENT : His Worship the Deputy Mayor (Alderman Sweeney) 
Aldermen Adams, Bird, Broome, Calder, Hardwick, 
Linnell, Phillips, Rankin and Wilson 


ABSENT: 


His Worship the Mayor 
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UNFINISHED BUSINESS 

1. Home Car Wash and Gasoline Service Station: 
S/E corner 41st Avenue and Granville Street 


The Council considered the following information: 


(a) Board of Administration report of February 27, 1970, in 
respect of application of Home Car Wash and Gasoline 
Service Station at 41st Avenue and Granville Street for 
an extension of daily hours of operation from 10:00 a.m. 
to 6:00 p.m. as at present^ to 8:00 a.m. to 6:00 p.m. 

(b) Council resolution of March 17, 1970, placing on the 
table this request, pending a report from t'le Corporation 
Counsel on Sunday hours of operation. 

(c) Board of Administration report of April 3, 1970, forwarding 
the Corporation Counsel 's information on the Sunday 
operation and the action taken at a Public Hearing on 

the service station's application. 

(d) Letter from the operator of the service station proposing 
a compromise that Sunday operation be discontinued 
providing the weekly hours were extended to 8:00 a.m. 

(e) Letters from Mr. J. W. Gunn and Mr. and Mrs. Pickerill, 
in opposition. 


(f) Letter from Mr. R. Witt, in support. 


MOVED by Aid. Bird, 

THAT this whole matter be referred to the Board of Adminis- 
tration for further study and report back after further discussions 
are held with representatives of the residents and the service 
station operator, in an endeavour to conclude a mutually satis- 
factory arrangement. 

- CARRIED 

ENQUIRIES AND OTHER MATTERS 


Alderman Linnell - 
Date of Meeting: 
Standing Committee on 
Health & Welfare 


referred to difficulties being experi- 
enced in arranging a meeting of the 
Standing Committee on Health and Welfare 
and there is urgent business to be 
discussed . 


After due consideration it was agreed 
that the Chairman would call a meeting 
to follow the Public Hearing to be held 
on Thursday afternoon, April 9, 1970. 


Alderman Calder - 
Rezoning: S/W corner of 
48th Avenue & Oak Street 


questioned the accuracy of the Minute 
of Council of February 24th in referring 
an applicaion for rezoning of the S/W 
corner of 48th Avenue and Oak Street 
to a Public Hearing. It was the 
Alderman's understanding the rezoning 
applicaion was not approved. 


After consideration the Council took 
no action to change its action of 
referral, particularly since the Hearing 
would be held in the near future and 
the applicaition could be determined at 
that time. 
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ENQUIRIES AND OTHER MATTERS (cont'd ) 

Alderman Calder - referred to an accident involving a City 

Accident Involving garbage truck at 69th Avenue and Ontario 

City Garbage Truck The Alderman in making certain enquiries 

asked if seat belts are required to be 

worn in city vehicles. 

Commissioner Ryan advised the accident 
is receiving the consideration of the 
Engineering Department Safety Division 
and an enquiry report will be forwarded 
to Council. 



Alderman Bird - 
Pacific Centre: 
Robson Street 


referred to the condition of Robson 
Street resulting from the construction 
work on the Pacific Centre site and 
enquired if the company was working on 
a 3-shift basis or not. 


The Deputy Mayor request'ed Commissioner 
Ryan obtain this information. 


Alderman Rankin - 
Recreation Centre; 
Orchard Park 


enquired when the recreation centre at 
Orchard Park will be constructed, as 
authorized by Council. / 


Commissioner Sutton Brown advised the 
order has been placed. 


Alderman Broome - requested the Board of Administration 

Municipal Financing arrange for a report to be submitted 

Authority to Council as soon as possible on the 

matter of participation in the 
Provincial Government Municipal 
Financing Authority. 


The Deputy Mayor instructed accordingly. 


COMMUNICATIONS OR PETITIONS 


1 . Council Delegation to Japan 


Communications were noted from the Central Council of Rate- 
payers and the Cedar Cottage Ratepayers and Tenants Association 
expressing the view that no more than two Council representatives 
should be authorized in connection with the trip to Expo '70 in 
Japan, on invitation from the Japanese officials. It was reported 
that the City's representation has been determined as His Worship 
the Mayor and two Aldermen. 


MOVED by Aid. Adams, 

THAT these communications be referred to His Worship the Mayor 
for suitable reply. 


- CARRIED 
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COMMUNICATIONS OR PETITIONS (cont'd) 

2. Synthetic Turf: 
Empire Stadium 

A communication was noted from the Central Council of Rate- 
payers objecting to the proporSal to install synthetic turf in 
Empire Stadium at City expense. 

MOVED by Aid. Adams, 

THAT this communication be received. 

- CARRIED 

(The Council, on March 24th, referred the matter of payments 
re this turf and the possibility of cost sharing by the 
P.N.E. et al , to the Finance Committee for report back. 
In this regard. Alderman Adams, Chairman of the Finance 
Committee, appointed Alderman Hardwick to look into the 
possibilities of cost sharing) , 


3. Litter Act 


A communication was received from the Minister of Recreation 
and Conservation expressing appreciation for the Council 's 
commendation of the Minister's action in introducing in the 
Legislature an Anti-Litter Bill. At that time the City Council 
asked that the Act, when passed, be proclaimed by the Lieutenant 
Governor allowing a three month period for adjustment by industry. 


The Minister, in his reply, expressed the view that insofar 
as drink containers are concerned, a reasonable period should be 
allowed for representations before any proclamation is made. 


MOVED by Aid. Bird, 

THAT the Minister's communication be received. 


- CARRIED 


4. Study re East Approaches to New 
Georgia Viaduct 


Communications were received from N.D. Lea & Associates Ltd., 
and C.B.A. Engineering Ltd., commenting on the Council's recent 
decision to award a contract to Phillips, Barratt-Hillier , Jones 
and Partners in respect of studies re east approaches to the new 
Georgia Viaduct. The views are expressed that an opportunity 
should have been given to several firms before determining the 
matter . 


MOVED by Aid. Bird, 

THAT these communications be received. 


- CARRIED 
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COMMUNICATIONS OR PETITIONS (cont'd) 


5. Parking Area North of Pioneer Park: 
Royal Vancouver Yacht Club . 

The Council considered the following: 

i 

(a) Communication from the Royj'il Vancouver Yacht Club, dated 
April 3, 1970, reading as follows: 

"We understand Council will reconsider on April 7th its 
resolution of Tuesday, March 24th approving the use of 
the foreshore adjacent to both Pioneer Park and the Yacht 
Club property for the development of a parking area. 

Even though the proposed development has been approved 
by the Park Board, the Technical Planning Board dnd 
Board of Variance, all of whom had the benefit o:c 
detailed consideration of the Yacht Club proposal, the 
Yacht Club recognizes the existence of strong feelings 
of many interested parties in the matter. It is our view 
that such feelings are based, in many cases, on inadequate 
or mistaken information. Nevertheless the Club wishes 
to assure Council that it is ready and willing to 
consider, as it has always been, any reasonable alternative 
to its present proposal. Despite the fact the Club is 
not obliged to provide such facilities, it 'does feel 
strongly that the provision of adequate parking is a vital 
part of the overall development of its boat mooring at 
Jericho. 

The provision of angle parking for the public along the 
north side of Point Grey Road abutting both the Yacht 
Club property and Pioneer Park, together with a lease of 
nearby city-owned vacant property, and the development 
of landscaped areas within the Yacht Club property 
itself for additional parking, could provide such an 
alternative . 

Should Council wish to review these alternatives with us, 
the Club will not request the issuance of its development 
permit #50923 for the present and take no further steps 
toward development of the parking area on its water lot 
lease pending the outcome of such discussions." 

(b) Communication from the Corporation Counsel requesting 
instructions respecting appearance at a Court 
Hearing on behalf of the Technical Planning Board and 
the Board of Variance in respect of action by 
Maurice Anderson to quash a decision of these bodies 
re application of the Royal Vancouver Yacht Club. 


(c) Motions by Alderman Sweeney reading as follows: 

"THAT the City Council motion of March 24, 1970, 
relating to Parking Area North of Pioneer ParK : 
Royal Vancouver Yacht Club, be rescinded." 

(carrieid) ** 
(see next page) 

"THAT the matter of parking re Royal Vancouver Yacht 
Club application be reconsidered at a Council meeving 
called by His Worship the Mayor on April 13th at 2:00 
p.m. to hear further delegations from interested 
parties requesting same." 

(withdrawn) 
(see next page) 
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COMiaUNICATIONS OR PETITIONS (cont'd) 

Parking Area North of Pioneer Park: 
Royal Vancouver Yacht Club (cont'd) 

Communications were noted from the Kitsilano Chamber of 
Commerce and the Kitsilano Ratepayers' Association. 

(i) MOVED by Aid. Wilson, 

THAT the letter of the Royal Vancouver Yacht Club, da'ted 
April 3, 1970, stating a desire to consider alternate proposals 
to solve their car parking problem be acknowledged; 

FURTHER THAT whereas such action would be welcomed by a 
considerable number of interested c^itizens, this Council express 
its appreciation of the attitude of the Yacht Club and directs 
the City Engineer and the City Plar.ner in cooperation with the 
Park Board to consider other proposals and recommend an alternate 
acceptable plan; 

FURTHER THAT the Department of Lands, Victoria, be advised 
of Council action. 

(carried) * 

MOVED by Aid. Rankin, 

THAT the motion of Alderman Wilson be deferred until the 
proposed rescinding motion of Alderman Sweeney is dealt with. 

- LOST 

The motion of Alderman Wilson was put and, - CARRIED* 


(ii)The motion by Alderman Sweeney to rescind the motion of Council 
on this subject of March 24, 1970, was put and, 

- CARRIED BY THE ** 
REQUIRED MAJORITY AND 
UNANIMOUSLY. 

(iii)Alderman Sweeney requested, and the Council approved, t|iat his 

motion respecting a Special Council meeting for reconsicJeration of 
the Council's action of March 24, 1970, on the application, be 
withdrawn. 

**** 

(iv)MOVED by Aid. Rankin, 

THAT, in respect of the Court Action referred to in the 
Corporation Counsel's letter dated March 26, 1970, the Corporation 
Counsel be instructed to appear and take whatever steps are 
considered necessary under the circumstances. 

- CARRIED 

6, Transcontinental Pop Festival: 
Use of Capilano Stadium 


The Council noted request from Industrial and Trade Shows 
of Canada for approval of use of Capilano Stadium for the purpose 
of a Pop Festival, July 4th and 5th. The Director of Pern.its 
and Licenses submitted a report, dated April 6, 1970, on the 
matter, setting out the position of various City officials, on 
this application. 

MOVED by Aid. Linnell, 

THAT the application for use of Capilano Stadium for this 
event be not approved, however, it be suggested to the company 
the matter of a suitable site be discussed with the Pacific 
National Exhibition. _ CARRIED 
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COMMUNICATIONS OR PETITIONS (cont'd ) 

7, Royal Centre 

(Great West Saddlery Limited ) 

A communication was received from Great West Saddlery Limited 
under date of April 3, 1970, urging issuance of development permit 
for the Royal Centre development and referring to difficulties 
being experienced in this regard. 

The Director of Planning orally gave the status of the 
situation with particular reference to the Council's action of 
February 24, 1970, granting approval of the development permit, 
subject to certain recommendations of the Technical Planning Board 
contained in Board of Administration report of February 20, 1970, 

MOVED by Aid. Wilson, 

THAT the development permit be issued forthwith but the 
building permit be withheld until the required conditions are 
fulfilled. 

(tabled) 

MOVED by Aid. Bird, 

THAT the whole matter -be tabled for one week and the Deputy 
Mayor be requested to be in communication with MacMillan, Bloedel 
Limited to obtain their wr:Ltten position insofar as that company 
is concerned in relation to the Royal Centre development. 

- CARRIED 


BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
B. General Report, April 3, 1970 
Works and Utility Matters 

(i) Offer: Pig Lead (Clause 2 ) 

The Council considered offers received for pig lead noting 
the low bid was submitted by Metalex Ltd. for lead manufactured 
in Richmond, B.C., by non-union labour, at a total cost of 
$1,865.00 plus 5% Provincial Sales Tax. The next low bid was 
submitted by Canada Metal Co. Ltd. for lead manufactured in 
Trail, B.C. by union labour, at a total cost of $1,904.00, plus 
5% Provincial sales tax. 

MOVED by Aid. Adams, 

THAT the low bid of Metalex Limited be accepted, subject to 
contract satisfactory to the Corporation Counsel. 

(carried) * 

MOVED by Aid. Wilson, in Amendment 

THAT the words in the motion of Alderman Adams 'low bid of 
Metalex Limited' be struck and theiwords 'next low bid of 
Canada Metal Co. Ltd,' be inserted in lieu thereof. 

- LOST 

The motion of Alderman Adams was put and, - CARRIED* 

(ii) Balance of Works and Utility Matters 

MOVED by Aid. Broome, 

THAT Clauses 1 and 3 of the report of the Board of Adminis- 
tration (Works and Utility matters), dated April 3, 1970, be 
adopted . 


CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont 'd) 
General Report, April 3, 1970 (cont'd ) 
Social Service and Health Matters 
Proposed Constitution: 

Coquitlam and District Hospital Society 

The Council noted resolution of the Corporation of the City 
of Port Coquitlam which reads as follows: 

"That the Municipal Council of the Corporation of The City 
of Port Coquitlam go on record as opposing the Government 
proposed constitution of tae Coquitlam and i)istrict Hospital 
Society as set forth in Article 2 - Membership on page 3 
of the minutes of the February 25th, 1970 meeting of the 
Greater Vancouver Regional Hospital District, and that a 
letter stating this objection be registered with The 
Honourable R.R. Loffmark, Minister of Health and Hospital 
Insurance. " 

The concern of Port Coquitlam is the restrictive nature of 
the provision respecting participation in the affairs of the 
hospital which is stated to serve Coquitlam, Port Moody and 
Port Coquitlam. 

MOVED by Aid. Broome, 

THAT the position taken by the City of Port Coquitlam be 
endorsed. 

(carried) * 

MOVED by Aid. Wilson, in Amendment, 

THAT it be advised the Vancouver City Council would support 
a change whereby each municipality, Coquitlam, Port Moody and 
Port Coquitlam, would be given representation to the extent 
of one director each. 

- LOST 

The motion of Alderman Broome was put and, - CARRIED* 

Harbours and Parks Matters 

Vanier Park: Building #14 

MOVED by Aid. Bird, 

THAT the report of the Board of Administration (Harbours and 
Parks matters), dated April 3, 1970, be adopted. 

- CARRIED 

Building and Planning Matters 

( i ) 1190 Matthews Avenue, Mrs. Dawn Raappana (Clause 2 ) 

Addition to Building 210 S.W. Marine Drive (Clause 6 ) 

It was agreed to defer Clauses 2 and 6 of the report of 
the Board of Administration (Building and Planning matters), 
pending the hearing of delegations as requested. 

(ii) Balance of Building and Planning Matters 

MOVED by Aid. Linnell, 

THAT, in respect of report of the Board of Administration 
(Building and Planning matters), dated April 3, 1970, Clauses 1, 
5 and 7 be adopted and Clauses 3 and 4 received for information. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 
General Report (cont 'd) 
Licenses and Claims Matters 

(i) Alleged Flooding: 

5304 McKinnon Street (Clause 2 ) 

MOVED by Aid. Wilson, 

THAT this clause be received for information and the parties 
thanked for their cooperation in the matter, 

- CARRIED 

(ii) Balance of Licenses and Claims Matters 

MOVED bv Aid, Broome. 

THAT Clauses 1 and 3 of the report of the Board of Administration 
(Licenses and Claims matters)', dated April 3, 1970, be adopted. 

- CARRIED 

F ire and Traffic Matters 

MOVED by Aid, Bird, 

THAT the report of the Board of Administration (Fire and 
Traffic matters), dated April 3, 1970, be adopted. 

- CARRIED 

Finance Matters 

Tag Day: United Nations Association 

MOVED by Aid. Bird, 

THAT, in connection with this clause, a delegation be heard 
as requested, 

- CARRIED 

(Alderman Adams is recorded in the negative) 


At this point the Council observed a short recess. 


C. Personnel Matters, 
Regular, March 20, 1970 

MOVED by Aid, Adams, 

THAT the report of the Board of Administration (Personnel 
matters. Regular), dated March 20, 1970, be adopted, 

- CARRIED 

D. Property Matters, April 3, 1970 

MOVED by Aid, Broome, 

THAT the report of the Board of Administration (Property 
matters), dated April 3, 1970, be adopted, 

- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

E. Vancouver Fireboat No. 2 

The Board of Administration, under date of March 31, 1970, 
submitted the following report in regard to Vancouver Fireboat 
No, 2: 

"Your Board has received the following report from the Fire 
Chief : 


'City Council at its meeting of October 28, 1969, considered 
a report dealing with Vancouver Fireboat No, 2 and the result 
of an investigation into its mechanical condition. 


The following recommendations were adopted: 


1, That the Board of Administration engage a nava^l architect 
to inspect and review the present condition of the vessel 
and to establish firm tender proposals based on (three) 
proposals. 


2, After receipt of the report of the naval architect, the 
preparation of tender documents for issue as a public 
tender call for the work to be done in a manner acceptable 
to the Fire Chief, 

i 

Council also moved that "when the report is received from the 
naval architect, an approach then be made to the Federal 
authorities for their assistance in financing. 


Further consideration also be given thereafter to classifying 
the Fireboat No, 2 as an 'area' fireboat with the neighbouring 
municipalities affectad being asked to share accordingly in 
the cost of operation; " 


A report has now been received from the naval architects and 
a copy is on file in the City Clerk's Office. 

The naval architects state that the most advantageous approach 
is to do the total conversion at one time. Possible savings 
in doing a two-stage conversion are quickly negated because 
of duplicity of opera"^-ions , Opening and closing of the vessel 
would be duplicated; inspection charges would be duplicated; 
stability calculation^ would be duplicated; and some first- 
time installation work would require partial dismantling to 
carry out the second stage and most important, the vessel's 
down time is greater. Supervision charges would also be 
greatly increased. 


In the experience of the naval architects, a conversion carried 
out piecemeal over a period of time has never been totally 
satisfactory , 

The naval architects strongly recommend that the total con- 
version of the subject vessel be carried out at one time as 
summarizeid under Proposal 'B ' of their report. 


As Fire Chief, I concur with this recommendation. 

The estimated cost to complete the conversion at one time is 
$237,000 and the time required to accomplish the conversion 
work is seven (7) working weeks. To complete the conversion 
in two parts, it is estimated, would cost $272,003 and a 
total working time of nine (9) weeks. 


cont 'd . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
Vancouver Fireboat No. 2 (cont'd ) 
Recommendations : 

As Fire Chief, I recommend that: 

1, The report on the conversion of Vancouver Fireboat No, 2 
submitted by Cove, Hatfield and Company Limited, be 
received . 

2, The recommendation to proceed under Proposal 'B ' at an 
estimated net cost of $237,000, after obtaining 'Maritime 
Funds' of $16,000, b,e adopted. 

3, As the preliminary report of the naval architect has now 
been received, the City request the National Harbours 
Board to assist in financing the renovations, 

4, The Board of Administration be authorized to instruct 
Cove, Hatfield and Company Limited to proce^ed with the 
preparation of detailed specifications and drawings. 
The estimated cost of engineering services and super- 
vision for Proposal 'B ' is $28,000, The Comptroller of 
Accounts states that funds to meet such costs could be 
advanced temporarily from Contingency Reserve, whilst 
financing is being arranged. 

The calling of tenders from shipyards in the Vancouver 
and Vancouver Island area to be made when financing has 
been arranged and the Purchasing Division be then 
authorized to purchase major items in accordance with 
specifications and drawings to be supplied by the naval 
architects , 

5, After conversion has been completed, the Vancouver 
Fireboat No, 2 be classified as an "area" fireboat r.nd 
the neighbouring municipalities affected being asked^ to 
consider sharing accordingly in the cost of operation.' 

Your Board RECOMMENDS the foregoing recommendations of the 
Fire Chief be adopted," 

MOVED by Aid, Rankin, 

THAT the foregoing recommendations be approved, except 
item 2 which be referred to the Standing Committee on Finance 
for consideration at the appropriate time. 

(amended)* 

MOVED by Aid, Linnell, in Amendment * 

THAT the following be added to the motion of Alderman 
Rankin: 

'and, in respect of item 4 of the recommendations, 
quoted above, such be not implemented until after the 
actions proposed in item 3, re approaching the National 
Harbours Board, and item 5 re approaching neighbouring 
municipalities, are given effect to, including also 
an approach to the Provincial Government in this regard', 

- CARRIED 

(It is understood His Worship the Mayor would make these 
approaches in the near future) 


cont 'd . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Vancouver Fireboat No. 2 (cont'd) 

The motion, as amended, and reading as follows was put and 
carried z 

"THAT the foregoing recommendations be approved, except 
item 2 which be referred to the Standing Committe(3 on 
Finance for consideration at the appropriate time, and, 
in respect of item 4 of the recommendations, 
quoted above, such be not implemented until after the 
actions proposed in item 3, re approaching the National 
Harbours Board, and item 5 re approaching neighbouring 
municipalities, are given effect to, including also an 
approach to the Provincial Government in this regard." 


- CARRIED 


F. City Hall Building: 
Required Alterations 


The Board of Administration, under date of April 3, 1970, 
submitted report by the Building Inspector respecting alterations 
to the City Hall building. After due consideration, it was, 

MOVED by Aid. Adams, 

THAT the report of the Board of Administration be referred 
to the Standing Committee pn Finance as a Supplementary Capital 
Budget item and the Committee receive a Report Reference on the 
proposal from the architects. 


- CARRIED 


G. Cost Sharing: Temporary Social Workers 
for Home Visits Programme 


Under date of April 3, 1970, the Board of Administration 
submitted an information report as a result of discussions with the 
Minister of Social Welfare and his Deputy in respect of partici- 
pating in the cost of ten Social Workers on a temporary basis. The 
official position taken by the Deputy Minister, in a letter 
dated March 25, 1970, reads as follows: 

"I realize that your premise in this request is for sharing 
in administrative costs directly related to sharing in 
welfare costs. However, I do not see how this can be 
applied to one individual programme without bringing in 
the whole question of sharing in adminis trative costs with 
all municipalities... As far as I am concerned, the present 
method of sharing in 50% of the cost of Social Workers where 
indicated is the limit to which I can agree." 

The financial position is summarized as follows: 


"Estimated cost of programme for ten months $64, 640 

Federal sharing under C.A.P. (50%) $32,320 

Provincial share, 25% of: 

6 workers for 6 months $5,818 
10 workers for 4 months 6 , 464 12 , 282 

$44,602 

Balance of cost, being City's portion $20 , 038 " 

MOVED by Aid. Bird, 

THAT this information be received. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

H. Report of Standing Committee on 
Health and Welfare, Ma4ch 12, 1970 

MOVED by Aid. Linnell, 

THAT the report of the Standing Committee on Health and 
Welfare, dated March 12, 1970, be received for information, 

- CARRIED 

I. Report of Standing Committee on 
Planning and Development, March 26, 1970 

MOVED by Aid, Bird, 

THAT the report of the Standing Committee on Planning and 
Development da:ed March 26, 1970, be adopted. 

- CARRIED 

J. Report of Standing Committee on 

Health and Welfare, March 26, 1970 

MOVED by Aid, Linnell, 

THAT the report of the Standing Committee on Health and 
Welfare, dated March 26, 1970, be received for information. 

- CARRIED 

K, Proposed Botanical Garden Development: 
Portion Old Shaughnessy Golf Course 

Alderman Wilson and Alderman Sweeney submitted the following 
Special Committee report, under date of April 7, 1970: 

"The special committee has held' a number of meetings including 
discussions with Marathon Realty and the elected members of 
the Park Board . 

Officials of the Park Board, City Planning Department and 
Marathon Realty have been holding discussions relative to 
siting the twelve acre housing development within 62.5 acres, 
Marathon Realty have prepared a plan and model to form the 
basis of an application to rezone. 

The formula for financing site acquisition and development 
as proposed by the government is as follows: 

Site Acquisition 

The City to contribute $666,000.00 to be expended on site 
purchase , 

The Provincial Government and the private donor will contribute 
$1,334,000,00 for site acquisition, making a total of 
$2,000,000.00 the agreed purchase price for the fifty acres. 

Botanical Garden Development 

The Park Board propose a four year development pro^:ram at a 
total cost of $800,000.00 

This sum is financed as follows: 

1, Provincial Government and private donor $666,000,00 

2, Park Board 134,000,00 

Four year development plan total $800,000,00 

Admission charges commence after four years. The revenue to 
be used for maintenance and operation plus development beyond 
the first four year perio^i. 


(cont Vi) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Proposed Botanical Garden Development: 
Portion Old Shaughnessy Golf Course (cont'd ) 

The committee asks for guidance from Council, 

1. Is City Council prepared to contribute $666,000.00? 

If so, what is the source of funds? We recommend that 
the Director of Finance report on this matter. 

2, It is expected that the Planning Department will be 
ready to report on Marathon Realty plan of development; 
therefore a public hearing will be required in advance 
of April 30th, 

Will City Council reserve or set a date for the public hearing?" 

MOVED by Aid. Hardwick 

THAT the Council approve in principle the expenditure of 
$666,000,00 for site purchase and the question of provision of the 
funds be referred to the Finance Committee for consideration in 
conjunction with the submission expected at that time by the 
Director of Finance re Supplementary Capital Program for 1970, 

- CARRIED 

MOVED by Aid. Wilson, 

THAT the Special Committee appointed on the subject of 
Botanical Gardens now be dissolved. 

- CARRIED 

Dr, W. C. Gibson, representing the Botanical Gardens Association, 
advised the Council, that it would be of considerable assistance 
to set the date by April 30th for the Public Hearing; however, if 
not possible the Council may wish to inform the Provincial 
Government and the Vancouver Foundation that, as early as possible, a 
Public Hearing will be held, 

MOVED by Aid, Hardwick, 

THAT the Vancouver City Council entertain an application for 
rezoning from Marathon Realty Limited in connection with develop- 
ment plan for a portion of the Shaughnessy site; 

FURTHER THAT the Director of Planning be requested to work 
in collaboration with the company in respect of the details of 
the application and, 

FURTHER THAT it be left to His Worship the Mayor and the 
City Clerk to fix the date for the Public Hearing, required to 
consider such application; this date to be prior to April 30, 1970, 
if legal and other requirements will permit, if not, however, 
such Public Hearing date is to be at the first available opportunity, 

- CARRIED 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Adams, 

THAT the Committee of the Whole rise and report, 

- CARRIED 

MOVED by Aid, Adams, 
SECONDED by Aid, Broome, 

THAT the report of the Committee of the Whole be adopted. 


- CARRIED 
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; BY-LAWS 

1. BY-LAW TO AMEND BY-LA V7 No. 2193 
BEING THE "FIRE BY-LAW" 


MOVED by Aid. Bird, 
SECONDED by Aid, Broome, 

THAT leave be given to introduce a By-law to amend By-law 
No. 2193 being the "Fire By-law" and the By-law be read a first 
time . 

- CARRIED 

MOVED by Aid. Bird, 
SECONDED by Aid. Broome, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Bird, 
SECONDED by Aid. Broome, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Deputy Mayor 
in the Chair. 

- CARRIED 

MOVED by Aid. Bird, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Bird, 
SECONDED by Aid. Broome, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Bird, 
SECONDED by Aid. Broome, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED 

(The By-law received three readings) 


MOTIONS 

1. Federal Inflationary Controls: 
Effect on British Columbia 

On March 26th, 1970, Alderman Phillips and Alderman Broome 
gave Notice of a motion which was changed by agreement of Council 
and now reads as follows : 

MOVED by Aid. Phillips, 
SECONDED by Aid. Broome, 

THAT WHEREAS the Minister of Finance for the Government of 
Canada has brought down a new budget which contains provisions to 
extend the penalties against certain types of development in cities 
in Ontario, Alberta and British Columbia, with the apparent thought 
that these provinces are growing faster than the rest of Canada and 
that slowing activity in their major cities would help fight 
inflation without depressing the parts of the country that are 
experiencing slower growth, and 


cont 'd 
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MOTIONS (cont 'd ) 

Federal Inflationary Controls: 
Effect on British Columbia (cont'd) 


WHEREAS the Council of the City of Vancouver believes that Canada 
should solve its regional problems by positive measures (i.e. the 
just announced $200 million five year highly specific program) for 
the lagging areas rather than by negative measures, because regional 
differences tend to be the result of long term factors and are 
unlikely to be corrected by short term actions designed to solve 
a problem such as inflation, and 

WHEREAS the use of selective controls to slow down certain 
categories of building is also questionable in that development 
projects are becoming larger, such that the time between the 
planning stage and the final completion date is longer than in the 
past; with the result that tax policies affecting new projects may 
not be felt until a year or two later, when the problem (i.e. 
inflation) , may no longer exist, and thus the fiscal policy may 
well have an effect that is the reverse of what was originally 
intended, and 

WHEREAS the selection of British Columbia, and specifically the 
City of Vancouver, as a target for anti-inflationary measures is 
questionable in that the cost of living in Vancouver rose only '3.5% 
in the last twelve months compared to 5.0% for Canada, 7.0% for 
Halifax and 5.2% for Winnipeg, the latter two cities not being 
singled out for anti-inf latiqnary measures, and 

WHEREAS the unemployment rate in British Columbia is higher than 
the national average because of the steady influx of people from 
other parts of Canada, with the result that our economy must attempt 
to provide a growing number of jobs for the people settling here, 
and 

WHEREAS there is considerable evidence of a slow-down of con- 
struction in Vancouver as evidenced by the building permits issued 
in January and February (1970 - $7,200,000; 1969- $11,700,000; 
1968 - $16,100,000) and as evidenced by the level of work in the 
offices of architects, it would appear that monetary restraint, 
the conventional and most effective anti-inflationary weapon, is 
having its effect on building, thereby suggesting that this is a 
most inappropriate time to be further discouraging construction in 
the City of Vancouver, and 

THEREFORE BE IT RESOLVED LhaL Llio Council of Lho City o ( Vancouvo 
having in mind Lho i'acLors sLaLod above, strongly condemns Lho 
selocLive j ni'laLionary conLrols applied on a blankoL basis Lo Lho 
Province of British Columbia, with no apparent cons idora Lion given 
to their recessionary of feet on specific areas, such as the City of 
Vancouver; 

i 

FURTHER THAT copies of this resolution be forwarded to the 
Prime Minister, the Cabinet Members and the British Columbia 
Members of Parliament and, 

FURTHER His Worship the Mayc.r be requested to place this item 
on the agenda of an early meetirig in connection with discussions 
with Federal Cabinet Ministers of Greater Vancouver, of various 
Civic matters . 

- CARRIED 
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MOTIONS (cont'd) 

2. Land and Water Use Policy: 
English Bay and False Creek 

On March 26th, 1970, Alderman Hardwick gave Notice of a 
motion, seconded this day by Alderman Calder, which was changed 
by agreement of Council and now reads as follows: 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Calder, 

THAT the Standing Committee on Planning and Development 
invite the presentation of briefs and delegations of groups and 
individuals interested in waterfront activities to aid the City 
in developing appropriate land and water use policy for English 
Bay and False Creek, including beaches west of Kitsilano Pool 
to include Jericho, Locarno and the beaches of Point Grey under 
the jurisdiction of the Park Board; 

FURTHER RESOLVED THAT this motion be referred to the Park 
Board for their information and advice respecting how they 
would wish to participate in the matter. 

- CARRIED 


NOTICE OF MOTION 

1. Condition of Property: 
833 Pacific Street 

Alderman Phillips submitted the following Notice of 

Motion : 

"THAT WHEREAS complaints have been received in respect of 
the condition of the lands and premises situate at 
833 Pacific Street; 

AND WHEREAS Council is considering invoking the appropriate 
provisions of Section 324A of the Vancouver Charter in 
respect of the said lands and premises; 

THEREFORE BE IT RESOLVED that the Corporation Counsel be 
instructed to prepare the appropriate resolution, and 
after service of the same upon the owners of the subject 
property, the said owners be invited to appear before 
Council to show cause why the said resolution should not 
be passed . " 

Notice was recognized by the Chair. (Notice) 


The Council adjourned at approximately 5:15 p.m. 

*** 


The foregoing are Minutes of the Regular Council meeting dated 

April 7, 1970, and /€he reports referred to are those on page (s)^l r A^A 
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April 3rd, 1970. 


The following is a report of the Board of Administration: 


WORKS & UTILITY My^TTERS 


CITY ENGINEm'S REPORT 
( dated April 3rd . 1970. ) 


1. East 10 Ft. of Lane E, Block 171, D.L.264A 
Lane West of Woodland Drive North of 
13th Avenue - Leasing Portion of Lane 

"The Portuguese Catholic Mission acquired land from the City which was 
consolidated with their own land tb form Lot E, Block 171, D.L. 26Uk. The 
Mission dedicated the east 10 feet of Lot E for lane puirposes at no cost to the 
City. A house situated partly on the 10 feet dedicated for lane was to be 
relocated as a condition of the development permit approved December 6, I968. 

The Mission requested an extension of time for the removal of the house. 
The Technical Planning Board on December 19, 19^9 approved a further condition 
that allowed the house to remain until June 30, 1971 provided the Mission entered 
into an agreement with the City for the removal of the house by that date. 

I RECOMMEND that the 10 feet of lane abutting the easterly limit of 
said Lot E be closed, stopped up and leased to the Portuguese Catholic Mission 
subject to the following conditions :- 

1. The lease to expire June 30, 1971. 

2. Prior to the termination of the lease, the house to be 
completely removed at no cost to the City. 

3. The Mission to enter into a bulkhead agreement to the City in order 
that the lane can be developed to its full width without additional 
cost to the City. 

4.. A rental of $1.00 to bs charged for the tem of the lease. 

5. An agreement satisfactory to the Corporation Counsel and City Engineer." 


Your Board RECOMMENDS that the foregoing be approved. 

CONSIDERATION 

2. Offer No. 28-170-4 - 
Pig Lead 

The Acting Purchasing Agent reports as follows: 

"Offers for the above were opened in the Purchasing Agent's 
Office on March 6, 1970. 

The low bid was submitted by Metalex Ltd. for lead manufactured 
in Richmond, B.C., by non-union labour, at a total cost of $1865.00 
plus 5% Provincial S.S. Tax. The next- to-low bid was submitted by 
Canada Metal Co. Ltd. for lead manufactured in Trail, B.C. by 
Union labour, at a total cost of $1904.00, plus 5% Provincial S.S. 
Tax. 


cont/d 
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Item No. 2 cont/d 

The bid submitted by Canada Metal Co. Ltd. is $39.00 or approxi- 
mately 2% higher than the low bid. 

This item is submitted for Council consideration as the award is 
over $1,000.00 and involves the matter of union status." 

Your Board 

Submits the foregoing report for the CONSIDERATION of Council. 
RECOMMENDATION 

3. Lane South of Melville Street from the Lane 
East of Thurlow Street to Burrard Street in 
Block 3, D.L. 185 and the Great West Saddlery 
Limited 


The City Engineer reports as follows: 

"An application has been received from the Great West Saddlery 
Limited on behalf of the owner of the Royal Centre site, to 
acquire a portion of the lane in Block 3, D.L. 185. 

Council adopted a Recommendation that the development permit to 
be issued for the Royal Centre be subject to conditions which 
included the following regarding the closing of the lane: 

(a) The owner dedicating an alternative lane system giving full 
time public access to the satisfaction of City Officials, 
including the Fire Chief. 

(b) The difference in maa^ket value (as determined by the City) 
between the closed Icme and the dedicated alternative lane 
system, being paid by the owner. 

(c) The owner paying all costs involved in closing the lane and 
relocating the utilities. 

The alternative lane system will require the dedication of the 
west 20 feet of the east 32 feet of Lot 7 for lane purposes. This 
lane dedication, together with the existing lane, will provide a 
lane 50 feet wide south of Melville Street except for the south 
62.5 feet which will be 40 feet wide. This alternative lane is 
satisfactory to the Fire Chief and is acceptable from a traffic poini 
of view. 

I RECOMMEND the portion of lane in Block 3, D.L. 185 shown outlined 
red on plan marginally numbered L.D. 1195 be closed and stopped up 
and conveyed to the owner of the Royal Centre site subject to the 
following conditions: 

(a) The owner to provide a quit claim in a form satisfactory to 
the Registrar of Titles to whatever interest the owner of Lot 
A and the east half of Lot 13, Block 3, D.L. 185 may have in 
the lane to be closed. 

(b) The owner to dedicate the west 20 feet of the east 32 feet of 
Lot 7 for lane purposes. 

(c) The sale price of the closed lane to be $469,545.00 in accordanc 
with the Recommendation of the Supervisor of Property and 
Insurance, being the difference in market value between the 
closed lane and the lane dedicated for the alternative lane 
system from Melville Street. 

(d) The owner to bear the costs of removing and re-routing the 
utilities in the closed lane '.and the eliinination of the lane 
entrance at Burrard Street. 
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(e) The owner to bear the costs of providing temporary utility 
services including power, telephone, gas and sewer facilities 
to the building situated upon the east half of Lot 13 (The 
Beachcomber) . 

(f) The owner to bear the costs of developing the alternate lane 
system to Melville Street to grades established by the City 
Engineer including surfacing, the provision of storm drain- 
age facilities and the redevelopment of the new lane entrance 
at Melville Street to the City Engineer's satisfaction. 

(g) The owner to assume any City liability in the closing of the 
lane in respect to an unregistered lease of the east half of 
Lot 13. 

(h) The closed lane and Lots 1 to 6 inclusive, the east 32 feet of 
Lot 7 save and except the west 20 feet, and Lots 14, to 18 
inclusive, to be consolidated to form one parcel. 

(i) An agreement satisfactory to the Corporation Counsel and 
City Engineer." 


Your Board 


RECOMMENDS that the foregoing report of the City Engineer be adopted, 


* * * * * 


FOR ADO?Tio:: 3:: 
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SOCIAL SERVICE AND HEALTH MATTERS 

CONSIDERATION 

1. Coquitlam and District Hospital Society 
Proposed Constitution 

Under date of March 12, 1970, the City Clerk of the 
Corporation of the City of Port Coquitlam forwarded the following 
Resolution of that Council: 

"That the Municipal Council of The Corporation of the City 
of Port Coquitlam go on record as opposing the Government 
proposed constitution of the Coquitlam and District 
Hospital Society as set forth in Article 2 - Membership 
on page 3 of the minutes of the February 25th, 1970 meeting 
of the Greater Vancouver Regiona.. Hospital District, and 
that a letter stating this objection be registered with The 
Honourable R.R. Loffmark, Minister of Health and Hospital 
Insurance . " 

Circulated for the information of the Members of Council 
is the section of the Minutes of the meeting of the Greater Vancouver 
Regional Hospital District of February 25, 1970, which is referred to 
in the above Resolution. 

The Corporation of the City of Port Coquitlam requests the 
support of City Council in opposing the proposed constitution of the 
Coquitlam and District Hospital Society and requests that Council 
record its opposition by advising the Advisory Committee of the 
Greater Vancouver Regional Hospital District and the Minister of 
Health Services and Hospital Insurance of the City of Vancouver's 
views on this matter. 

Your Board notes that the Greater Vancouver Regional 
Hospital District on February 25, 1970, by Resolution, requested 
the Advisory Committee to take up the points of concern connected 
with the proposed constitution for the Coquitlam and District 
Hospital Society with the Minister of Health Services andjHospital 
Insurance . 

Copies of the letters from the Clerk of Port Coquitlam to 
the Minister and from the Clerk of Port Coquitlam to the Administrator 
of the Greater Vancouver Regional Hospital District are also circulated 
for the information of Members of Council. 

Your Board brings this item forward for the consideration 
and instruction of Council. 
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HARBOURS AND PARKS MATTERS 


RECOMMENDATION 


1 . Vanier Park - Building 


Under date of March 11, 1970, the Chairman of the Board of 


Parks and Public Recreation forwarded to His Worship tha Mayor and 
Members of Council the following extract of the Park Board Minutes 
of the meeting of March 9, 1970: 

" vanier park - MUSEUM BOARD - BUILDING #ll| 

Commissioner Robertson reported that Building /li^, a 
former RCAF concrete block warehouse, is used by the 
Museum Board for temporary storage and is located in 
the middle of what should be a beautiful public park 
and recreation area. 

It was regularly moved and seconded, 

RESOLVED: That the Board request to appear before 


City Council to -"eiterate the Board's 
stand that the building is a huge blot 
on Vanier Park, and request Council to 
carry out previous intentions and demolish 
Building #lij. forthwith. 


As this building is an inter-related item with the defi- 


ciencies of the Museums, which was reported to Council by your Board 
and referred by Council to the Standing Committee on General Purposes, 
your Board 

RECOMMENDS that the information and Resolution submitted by the Board 
of Parks and Public Recreation be forwarded to the General Purposes 
Committee for consideration at the same time as the report of the 
Board of Administration re the deficiencies in the Museums. 


- Carried. 


II 


■K- 
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(BUILDING - 1) 


BUILDING AND PLANNING MATTERS 


RECOMMENDATION : 


1. Three Temporary Display Cottages 
44 West Broadway 


The City Building Inspector has received a request from Space Insta- 
Fab Industries Ltd. to erect three temporary display cottages at 44 
West Broadway until December 31, 1971. 

The City Building Inspector reports as follows: 

"The buildings are A-frame type structures, the main 
structural members being slender glued-laminated timber 
arches. The general design does not meet the minimum 
requirements for conventional wood frame construction of 
the Building By-law. However, as provided for in Section 
2.6 of the Building By-law, I am prepared to recommend 
that these cottages be permitted on this site, for display 
purposes, until December 31, 1971 subject to the following 
conditions : 

(a) The applicant shall deposit with the City a Bond 
of Indemnity satisfactory to the Corporation 
Counsel, to guarantee the demolition of the build- 
ing and removal of all materials from the site 
within the specified period. 

(b) Sanitary facilities shall be provided in accordance 
with the Medical Health Officer's requirements. 

(c) Due provision shall be made for fire protection 
to the satisfaction of the Fire Chief. 

(d) The applicant shall make minor structural improve- 
ments to the satisfaction of the City Building 
Inspector." ( 

Your Board RECOMMENDS that the recommendation of the City Building 
Inspector be adopted. 


INFORMATION ; 

2. 1190 Matthews Avenue 
Mrs. Dawn Raappana 

On March 10, 1970, City Council considered a report from the Corporation 
Counsel recommending that further court action against the above 
property for its improper use as a boarding house take place before 
Supreme Court. City Council passed the following resolution: 

"THAT the Board of Administration report to Council on 
the present use of the premises." 

The Director of Permits and Licenses reports as follows : 

"Inspections of this building have been made on June 5, 
September 6, 1969, February 6, 1970. The most recent 
re-inspection March 16, 1970 shows that the building is 
a boarding house and is occupied as follows : 


Cont/d. 
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Clause 2 Cont/d. 


BASEMENT : 

1 sleeping unit occupied by one boarder 
Former recreation room occupied by Mrs. Raappana 

as a sleeping unit 

MAIN FLOOR: 

Kitchen containing sink and cooking facilities, 

dining room, living room 
Sleeping Unit occupied by one boarder 

SECOND FLOOR: 


ATTIC 


1 

sleeping 

unit 

occupied 

by 

one 

boarder 

1 

sleeping 

unit 

occupied 

by 

one 

boarder 

1 

sleeping 

unit 

occupied 

by 

two 

boarders 

1 

sleeping 

unit 

occupied 

by 

one 

boarder 

1 

sleeping 

unit 

occupied 

by 

one 

boarder 

1 

sleeping 

unit 

occupied 

by 

two 

boarders 

1 

sleeping 

unit 

- vacant 




. 

1 

sleeping 

unit 

occupied 

by 

two 

boarders 


2 bedrooms occupied by Mrs. Raappana ' s children." 

Your Board submits this report for the INFORMATION of Council. 

DELEGATION REQUEST - Mrs. D. Raappana 

(Copies of the Board of Administration report. Building and 
Planning Matters dated March 6, 1970 and Council's action 
thereon are circulated for the information of Council) 


3. Increase in Patients - 
Private Hospitals 

The following is an extract from the minutes of the City Council meetinc 
of February 24, 1970: 

"Pursuant to previous Council instruction, the Board of 
Administration, under date of February 19, 1970, submitted 
a report from the Director of Permits and Licenses in the 
matter of increase in residents and patients in personal 
care homes and private hospitals. A detailed report is set 
out, including information from the Medical Health Officer 
and reference to the Fire Chief and Building Inspector. 

MOVED by Aid. Broome, 

THAT the following be adopted : 

(a) Personal Care Homes for the elderly be repo:^-ted 
on at the time the City Building Inspector 
reports to Council on the adoption of the 1970 
National Building Code. 

(b) An increase in the number of residents in the 
12 private hospitals referred to in the report 
be approved subject to the procedure as outlined 
in the last paragraph (Pg. 2) of Board of Admin- 
istration report dated February 19, 1970. 

(c) A report of progress be submitted to Council in 
one month's time. 

- CARRIED" 
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The Director of Permits & Licenses now reports as follows: 

"One application for an increase in patients in a private 
hospital was received March 23, 1970 from Mrs. Strome, Glen 
Brae Private Hospital, 1690 Matthews Avenue. The appli- 
cation is now being processed in accordance with the 
procedures adopted by Council February 24, 1970." 

Your Board Submits the above report to Council for INFORMATION. 


4. Redevelopment Project #2 : Area A-5 
(North of Hastings St. between Heatley 
Ave. & Clark Dr.) Installation of 
Municipal Services 

The Director of Planning has reported as follows: 

"Council on December 16, 1969 approved a recommendation of the 
Board of Administration that estimated increased costs of 
installation of services in the above mentioned area be approved 
and that the senior governments be requested to approve amend- 
ments to the agreements of November 14 and 15, 1968 to provide 
for this increase. 

The Board's report noted that the increase in cost in Area 
A-5 from an estimated $530,639 to $781,684, which was expected 
to be partially offset by a decrease from an estimated $289,400 
to $229,000 in Area A-6, was mainly a reflection of rising unit 
prices. It noted also 1:hat, due to deletion of a number of 
properties from the project, a saving in overall cost' was 
anticipated . 

Letters dated February 5, 1970 from the Province and March 13, 
1970 from Central Mortgage and Housing Corporation have been 
received confirming senior government approval for the increased 
costs . " 

Your Board submits this report for the INFORMATION of Council. 
RECOMMENDATION : 

Keeping of Horses - 

5 . 7275 Balaclava Street 

The Director of Planning reports as follows : 

"Mr. E.O.T. Simpson of 3276 S.W. Marine Drive has submitted a 
letter dated March 11, 1970 requesting permission to keep four 
horses on this site for private use only. 

This site is located in a RA-1 Limited Agricultural District 
and has a 330' frontage along Balaclava Street and a depth of 
325.4' . 

Section 10 (16) (6) of the Zoning and Development By-law provides 
that the keeping or housing of horses is subject to the approval 
of City Council. 

The Technical Planning Board has approved Development Permit 
Application #51547 as filed for this site for a One-Family 
Dwelling together with a private stable for a maximum of four 
horses subject to conditions, one being that the applicant 
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first obtains approvcil of City Council for the keeping of four 
horses on this site. 

I recommend that City Council approve the keeping or housing 
of four horses on the site." 

Your Board RECOMMENDS that the recommendation of the Director of Plan- 
ning be endorsed. 


CONSIDERATION : 


6. Addition to Building at 
210 S.W. Marine Drive 


The Director of Planning reports as follows: 

"Townley, Matheson and Partners, Architects on behalf of Felix 
Industries Limited have filed a Development Permit. Application 
#49225 requesting additions to a building at 210 S.W. Marine 
Drive. 

The site is located at the south-west corner of S.W. Marine 
Drive and Manitoba Street and is zoned as a M-2 Industrial 
District (Heavy) . 

The existing building has a gross floor area of 33,300 sq . ft. 
The approved uses are : 

furniture wholesaling (22,200 sq. ft.) 

customary accessory uses not exceeding l/3rd the total 
gross floor area of the building (11,100 sq. ft.) - 
which includes retailing. 

City Licenses have been issued for wholesaling and retailing. 

Development Permit Application #49225 is for: 

A 55'6" X 150' addition to the existing mezzanine within 
the building. 

A 129' 6" X 150' one-storey addition at the rear of the 
building. 

Within the proposed gross floor area of the building of 58,275 
sq. ft., the uses proposed are: 

furniture wholesaling (38,648 sq. ft.) 

- accessory uses not exceeding l/3rd the total gross floor 
area of the building - retailing (18,588 sq. ft,); office 
workshop etc. (1,039 sq. ft.). 


BRIEF HISTORY 


In 1968 the Technical Planning Board refused two Development 
Permit Applications to permit the use of the building for 
retailing as a principal use. 

Subsequently representations were made to Council for approval 
to retail. It was advised that retailing comprised the greater 
use of the building and Council directed that the retail oper- 
ations cease immediately until such time as a license Wpis granted. 
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Brief Histor y - Cont/d. 

In 1969 Council received further representations for permission 
to retail. 

Concerning retailing in Industrial Districts, the Zoning Planner 
advised Council that it was not customary for warehousing to 
have retail sales outlets as a customary accessory use. Requests 
for retailing where the principal use was a warehouse is subject 
to special approval of the Technical Planning Board. 

However, it was customary for many wholesalers to have a certain 
amount of retailing as a customary accessory use to their whole- 
saling development. 

* 

A Development Permit and a City License had already been granted 
to permit the use of the building for wholesaling. 

City Council approved the reques-; on behalf of the South West 
Furniture Mart for retailing in the building in accordance with 
certain undertakings given on behalf of the Company, one of 
which being that the Company 'to use no more than l/3rd of the 
gross floor within the building' . 

PRESENT REQUEST 

The gross floor area of the building is being increased by 
24,975 sq. ft. from 33,300 sq. ft. to 58,275 sq . ft. 

With the proposed additions the accessory uses would still not 
exceed l/3rd the gross floor area of the existing and proposed 
building. However, the retailing sales area is being increased 
by 7,488 sq . ft. from 11,100 sq. ft. to 18,588 sq . ft. 

Further the proposed retailing areas on the north side of the 
main floor and on the mezzanine floor directly abut the whole- 
saling areas without any apparent clear physical demarcation 
between the retailing and wholesaling areas. 

The Development Permit Application has been filed for consider- 
ation as an 'outright use' in this M-2 Industrial District, i.e. 
a 'wholesale business' with a use customarily access9ry (retailing) 
occupying an area of not greater than l/3rd the total gross floor 
area of all the buildings on the site. 

This report is submitted to City Council so that Council may be aware 
of the current Development Permit Application and the request for 
18,588 sq. ft. of retailing within the development. This is considered 
a large area of retailing even though such area would not exceed l/3rd 
of the new total gross floor area of the building. 

The requested retail area of 18,588 sq . ft. is also an increase of 67% 
(7,488 sq. ft.) over the retailing area of 11,100 sq. ft. preiviously 
allowed by City Council as a customary accessory use to the existing 
wholesale development. 

If Council accept the area requested for retailing of 18,588 sq . ft. 
as a use customary accessory to the furniture wholesale development; 
then the Director of Planning would approve the application as an 
'outright use'. 

However, if Council consider that the requested retailing area of 18,588 
sq. ft. exceeds that which should be allowed at this location; then 
Council may wish that the application be refused. 
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Council will note that the current Development Permit Application is 
filed on behalf of Felix Industries Limited whereas the representations 
made to City Council in April, 1969 for retailing were on behalf of 
the South West Furniture Mart (Van.) Limited. 

Mr. Arnold Silber on behalf of the Companies concerned, has verbally 
stated that although the building is owned by Felix Industries Limited, 
the building is wholly used and occupied by South West Furniture Mart 
for the wholesaling and customary accessory uses including retailing, 
of furniture. Felix Industries Limited are responsible for the ship- 
ping and trucking of goods. 

I would advise Council that the Development Permit Application was 
originally filed on July 17, 1969. Further information and drawings 
as required were received on October 15, 1969. I regret th^t the 
submission of this report to Council on this Development Permit Appli- 
cation has been inadvertently delayed until this time." 

Your Board submits the foregoing report of the Director of Planning 
for the CONSIDERATION of City Council. 

DELEGATION REQUEST - Should Council not see fit to 
grant this Development Permit, then Mr., Arnold 
Silber, owner, or his Solicitor wish to appear 
before Council as a delegation. 

(A History re 210 S.W. Marine Drive is circulated for Council's 

INFORMATION ) 

RECOMMENDATION ; 

7, Technical Planning Board 

The Director of Planning, under date of March 20, 1970, has submitted 
a report on proposed revisions to the composition of the Technical 
Planning Board and related procedural matters ^ which is circulated. 
This report has been endorsed by the Technical Planning Board. 

The report recommends : 

"(a) That the Technical Planning Board follow the procedure 
outlined in Alternative 'A' of this report. 

(b) That the Director of Permits and Licenses and the 
Director of Social Planning/Community Development 

be appointed members of the Technical Planning Board. 

(c) The Director of Planning report directly to Council, 
through the Board of Administration, on planning matters 
not requiring involvement by the full membership of 

the Technical Planning Board subject to referral to the 
Technical Planning Board where the Board of Adminis- 
tration think this desirable. 

(d) That the Corporation Counsel be instructed to draft 
the necessary amendments to the Technical Planning 
Board By-law." 

Your Board RECOMMENDS that the above mentioned recommendations of the 
Technical Planning Board be approved. 


********** 
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RECOMMENDATION ; 

1 . Claim #10135 - Mr. Douglas Brown 

The Corporation Counsel reports as follows : 

"The claimant has submitted estimates totalling $655.35 to 
repair portions of the basement of his house at 3976 Osier 
Street and to replace articles damaged by water when the 
sewer connection backed up on January 19, 1970. The flooding 
caused a newly laid tile floor to lift, damaged the waliboard 
and paint on the walls, and ruined some carpeting and a number 
of pieces of new luggage. 

A report from the Engineering Department indicates that the 
blockage in the sewer connection was caused by boulevard tree 
roots on City property. 

It is the opinion of the Corporation Counsel that the City is 
liable to the claimant and that the claimant has substantiated 
his claim for $655.35." 

Your Board 

RECOMMENDS payment of $655.35 in full settlement of the above 
described claim. 


INFORMATION ; 

2. Alleged Flooding 

5304 McKinnon Street 

At the Council meeting of March 3, 1970, Alderman Wilson raised the 
matter of the change in level of the land at 5375 Cecil Street which 
resulted in a flooding effect on the property at 5304 McKinnon Street. 
At that time Council agreed that Kline Bros., the agents for the Cecil 
Street property, be invited to appear before Council in connection 
with this item. 

Under date of March 6, the President of Kline Bros. Realty Ltd., in a 
letter addressed to the City Clerk's office, pointed out that it was 
their opinion that there was a misunderstanding and as a result of the 
misunderstanding, adverse publicity had been received by their firm. 
A copy of the letter is attached. 

Under date of March 10, the occupant of 5304 McKinnon advised that the 
situation had been rectified and that he was satisfied that the 
correction will prevent further flooding. The City Building Inspector 
advises that his department has been in contact with the occupant of 
5304 McKinnon and was advised that the occupant does not wish to appear 
before Council now that the condition has been rectified. 

In view of the above, your Board submits the letter of Kline Bros. 
Realty Ltd. and the information from the City Building Inspector and 
the occupant of 5304 McKinnon Street for the INFORMATION of Members of 
Council . 
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RECOMMENDATION : 


3 . Mobile Hairdressing Licenses 

Council is in receipt of a communication dated February 28, 1970 
from Yvonne's Mobile Hairdressing Service and Banford's Mobile 
Coiffures with respect to the licensing of mobile hairdressing 
facilities. This communication contains complaints regarding 
certain alleged irregularities in the license and policincif pro- 
cedures between mobile hairdressing facilities and beauty salons. 

The Director of Permits and Licenses reports as follows :- 

"Persons applying for a Mobile Hairdressing service are 
asked to produce their Provincial Hairdresser's Association 
Certificate and they are then advised that they may have 
a mobile hairdressing license for which a $50,00 fee is 
charged. The applicants are licensed under the Lice;nse 
By-law clause for Businesses which are not specifically 
mentioned in the by-law and which pay no Business Taj^, 
They are also advised that this service is to be provided 
only to the people in hospitals, personal care homes and 
like institutions. They ^re further advised that this 
is not a license to do haii dressing in the home, either 
their own home or that of the customer, 

A beauty salon license is issued to enable an operator to 
carry on the business of hairdressing at a specific address. 
They are licensed Under Section 11 of the License By-law 
at a fee of $20,00 per annum. However, these premises 
are subject to business tax as well which brings their 
total fee to something in the range of $100,00 per annum. 

It is difficult to police the operations of the mobile 
hairdressing operators and it is possible that, at times, 
they do hairdressing in private homes. It is also possible 
that employees of beauty salons perform hairdressing functions 
outside of the licensed premises on occasions. 

The Health Department advises that they have encountered 
no specific health problems in the operation of mobile 
hairdressing facilities. 

Recommended that no change take place in the present 

licensing procedures for the above mentioned operations 

and that a copy of this report be sent to the complainants," 

Your Board 

RECOMMENDS the foregoing recommendation of the Director of Permits 
and Licenses be adopted. 


********** 
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FIRE AND TRAFFIC MATTERS 

RECOMMENDATIONS 

1 , Fire Alarm Connection - C?iildren's Hospital 

The City Engineer reports as follows :- 

"A request has been received from the Children's Hospital 

for connection of the internal fire alarm system in the Hospital 

to the City system. The Children's Hospital have agreed to 

pay all the connection costs which will amount to approximately 

$900,00 and the yearly maintenance charge of approximately 

$125,00, 

I recommend that : 

(a) approval be granted for the connection of the Children's 
Hospital internal fire alarm system to the City fire 
alarm system at no cost to the City, and 

(b) the Corporation Counsel be authorized to prepare an 
Agreement between the City and the Children's Hospital 
to cover this connection," 

Your Board 

RECOMMENDS that the foregoing report of the City Engineer be 
approved , 

2. Request for Parade, Saturday, April 11, 1970: 
Seaforth Highlanders Regimental Association 

The City Engineer reports as follows: 

"The Seaforth Highlanders of Canada Regimental Association has re- 
quested permission to hold a parade in the Central Business District 
at 5:15 p.m. on April 11th, 1970. 

The proposal is as follows: 

ASSEMBLY: At the Cenotaph 

ROUTE: West on Hastings Street to Howe Street 

DISPERSAL: South of Hastings Street on Howe Street 
Temporary signing is not require. 

This request is the same as approved by Council in previous years. 
No difficulties from a traffic standpoint appear to be involved. 
The Police Department is prepared to undertake supervision and will 
keep the parade to the right-hand half of the roadway and disperse 
them as quickly as possible. 

It is accordingly recommended that the Seaforth Highlanders 
Regimental Association be permitted to hold a parade in the down- 
town area at 5:15 p.m. on April 11th, 1970, from the Cenotaph, 
west on Hastings Street, south on Howe Street and dismiss." 

Your Board RECOMMENDS that the foregoing recommendation of the City 
Engineer be adopted. 


FO?v ADC 
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FINANCE MATTERS 

CONSIDERATION 

1 . Tag Day: 

United Nations Association 

A letter has been received from the Vancouver Branch of 
the United Nations Association for permission to sell Peace Roses 
each October on United Nations Day in much the same manner as 
Poppies are sold in November. 

The Association advises that the proceeds from such a Day 
would be used to carry on the educational work of the organization. 

A similar request was received from the organi zat ion last 
year to hold a Tag Day during the week of United Nations Day (October 
19 - 25, 1969). Council, in dealing with the request last year, 
passed the following Motion: 

"that the organization be advised of the Council's policy in 
respect of Tag Days and that the Council has no objection 
to tagging activities which are confined to privately owned 
property. 

Council will recall its policy whereby the following 
organizations only have been given approval to hold Tag Days 
annually, with other requests being submitted to Council for 
consideration. 

The Loyal Protestant Home for Children 
Vancouver Poppy Fund Committee 
The Kinsmen Club of Vancouver 
Co-ordinating Council of Lions Clubs 

Council will also recall that on March 10, 1970, the 
matter of Council's Tag Day policy was referred to the Standing 
Committee on General Purposes for consideration and report. 

Your Board submits the foregoing for the consideration of 

Counc i 1 . 
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PERSONNEL MATTERS 
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RECOMMENDATIONS 


1. Salary and Classification Review - 
^ Temporary Positions, 
Vancouver Provincial Court. 


The Administrative Analyst reports as follows: 

"a report adopted by Council on June 10, 1969, provided for an 
approximate twelve month extension of three existing temporary 
positions at the Vancouver Provincial Court -- a Clerk Typist 
II, a Clerk Typist I, and a Clerk III all in the Traffic 
Division. The report also established two new temporary 
positions, a Clerk Typist II (Court Recorders Office) and a 
Summons Officer I (Traffic Division), for the same length of 
time, I have recently reviewed these temporary positions and 
accordingly recommend that the Summons Officer I (Traffic 
Division) and the Clerk Typist II (Court Recorders Office) be 
made permanent and that the vacant temporary Clerk Typist II 
position (Traffic Division) be abolished." 

The Director of Personnel Services reports as C^ollows: 

"At the request of the Court Clerk, I have reviewed the duties 
and responsibilities of the above noted temporary positions at 
the Vancouver Provincial Court and recommend that they be con- 
firmed at their present classifications. 

The estimated recurring annual cost of this proposal determined 
by the increase in the final step in the pay range at 1969 rates 
and including fringe benefits at 10% will be $12,856. 

This report has been discussed with the Court Clerk, Admini- 
strative Analyst and the Business Manager of the Vancouver 
City Hall Employees' Association, Local l5, both of whom 
concur herein, and it has been approved by the Board of Police 
Commissioners at their meeting of March 12, 1970." 


SUMMARY 


I ncumbent 


Present 
Classification 


Propos ed 
Class if icat ion 


Effective 
Date 


H. Friesen 


M. Loland 


Vacant 


Summons Officer 
Pay Grade l6 
($U69 - 562) 
Temporary 

Clerk Typist II 
Pay Grade 9 
($3i|8 - i|12) 
Temporary 

Clerk Typist II 
Pay Grade 9 
($3l|8 - 1^12) 
Temporary 


Summons Officer I 
Pay Grade 16 
($i|69 - 562) 
Permanent 

Clerk Typist II 
Pay Grade 9 
($3i|8 - i|12) 
Permanent 

ABOLISH 


January 1, 
1970 


January 1, 
1970 


When 
adop ted 
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I ncumbent 


Present 
Classification 


Temporarily Clerk III 
occupied by Pay Grade 17 
a permanent ($1+92 - 588) 
Clerk Typist Temporary until 


J 


III 
Bi tzca 1 


May 31, 1970 


Va c a n t 


Proposed 
Classif icati on 

No change 


No change 


Ef f ect i ve 
Date 


Clerk Typist I 
Pay Grade 5 
($298 - 3kQ) 
Temporary until 
May 31, 1970 

Your Board RECOMMENDS that the above recommendations of the 
Director of Personnel Services be adopted. 


2. Salary and Classification Review - 
E. Hepting, Control Clerk, 
Social Service Department. 

The Director of Personnel Services reports as follows: 

"At the request of the incumbent, I have reviewed the duties and 
responsibilities of the above captioned position in the Control 
Section of the Social Service Department. 

For some time now, the Social Service Department has been 
undergoing extensive study and re- organ i za ti on under the 
direction of the Administrative Analyst. In light of changes 
implemented in the Control Section, as a result of this study, 
the incumbent has requested this Department to review his 
salary and classification. The nature of this report, however, 
must be of an interim nature since further changes are still 
contemplated. This position will again be reviewed upon 
completion of the re-organization to determine its permanent 
classification. 

Although E. Hepting's request for reclassification was sub- 
mitted in December, 1968, it was not until March, 1969, that 
his duties changed substantially enough to warrant any upward 
reclassification. The incumbent is responsible for reviewing 
files and vouchers for accuracy, adequacy and conformance with 
prescribed procedures. He approves vouchers for payment by 
certifying for accuracy. Since March, however, a basic change 
in the cheque issue system has been implemented. The control 
section is now responsible for the issue of cheques by their 
clerical staff on regularly scheduled issue days plus the 
mailing of cheques to persons on a regular monthly issue. This 
has been accomplished by existing staff in the control section 
under the supervision of the Control Clerk. Since June, 'the 
incumbent has assisted the Administrative Officer on routine 
administrative problems. 

In light of these changes, I recommend that the incumbent b? 
granted two pay grades for added responsibility effective from 
March l5, 1969, until approximately May 1, 1970, at which time 
we should be able to determine his permanent classification.) 


Cont ' d. 
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The estimated additional cost of this proposal at 1969 rates 
(second half) and including fringe benefits at 10^ wi 1 1 , be 
$77 per month. The cost for 1969 ( 9i months) will be approxi- 
mately $750 of which ^0% is,- recoverable from Canada Assistance 
Plan, The Comptroller of Accounts advises that the estimated 
necessary funds for 1969 will be provided by an adjustment of 
the 1970 departmental salary appropriation during budget 
revi ew. 

This report has been discussed with the Social Service Admini- 
strator and the President, Vancouver City Hall Employees' 
Association who agree herein." 


SIJ^IMARY 


I ncumbent 


E. Hepting 


Present 
Classification 

Control Clerk 
Social Assistance 
Pay Grade 22 
($6U - 736) -;c- 


Propos ed 
Classificati on 

Control Clerk 
Social Assistance 
Pay Grade 22 
($6'll+ - 736) 
Plus two pay 
grades for added 
respons ibi 1 i ty . 


Effect i ve 
D^te 

March l5, 
1969 to 
continue to 
approx ima telj 
May 1, 1970.' 


1969 2nd half rates 


Your Board RECOMMENDS that the above recommendation of the 
Director of Personnel Services be adopted. 
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BOARD OF ADMINISTRATION 

PROPERTY MATTERS 
APRIL 3. 1970 

The Board considered, matters pertaining to Properties and submits the 
following report. 

RECOMMENDATIONS 

1. Acquisition for Provincial Courts (Vancouver) Complex 

228 Main Street 


The Supervisor of Property and Insurance reports as follows: 

"Lot 6, Block 5, D.L. 196 being 228 Main Street is re- 
quired for the proposed new Provincial Courts (Vancouver) 
Complex confirmed by City Council on November 25, 1969. 

These premises comprise a two storey non-basement frame 
dwelling with a main floor area of 13^2 square feet 
erected irl I89O on a site 25' x 120' zoned CM-1. This 
house contains 10 rooms, has 7 plumbing fixtures, a 
patent shingle roof, stucco exterior, a foundation of 
concrete piers and 'is heated by an automatic gas 
furnace. A year ago the owner remodelled the exterior 
and interior and as a result the condition of this 
dwelling is above average for age and type. The owner, 
his family and parents occupy these premises. It is 
proposed to rent back this property to the present 
owner on a month-to-month basis and to demolish the 
building when vacant. 

Following negotiations with the owner he has agreed to 
sell for the sum o^ $21,000.00 as of March 31, 1970 
subject to retaining rent-free possession of these 
premises until April 30? 1970. 

RECOMMENDED that the Supervisor of Property and Insurance 
be authorized to acquire this property for the sum of 
$21,000.00 on the foregoing basis chargeable to Code 
41^2/1207. " 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 


2. Georgia Viaduct Replacement - 

N.E. Corner Gore Ave. & Prior St. 

The Supervisor of Property and Insurance reports as follows: 

"Subdivision C, Lot 19, Blk. lOij., D.L. 196 which is 
situated at the North-East Corner of Gore Avenue and 
Prior Street is a vacant lot of approximately I778 square 
feet, zoned RM-3. 

The City Engineer had requested that a portion of the 
above lot be acquired for necessary street work on the 
eastern exit from the Georgia Viaduct Replacement. 
Negotiations had commenced with the owr^er with a view to 
acquiring approximately I32 sq. ft. of the property and 
the owner had indicated he would prefer to dispose of 
the entire lot rather than try to develop the remainder. 

continued . . . / 2 
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Item No. 2 cont'd 

As a result of Council's decision of March 3, 1970, to 
adopt Alternate D2 the Engineer has re-examined the 
traffic requirements at this intersection and has in- 
dicated that since more of the property will be required 
than originally anticipated, it would appear to be in 
the best interest of the City to acquire the entire lot 
rather than buy the portion required and pay damages 
to the remainder. Any development on the remainder 
would be subject to the approval of the Board of Variance 
(due to very limited site size) . 

Following negotiations, the owner has agreed to sell the 
property for the sum of $2,700.00 effective March 31, 
1970. 

RECOMMENDED that the Supervisor of Property and Insurance 
be authorized to acquire this property for the sum of 
$2,700.00, chargeable to Code #172/1120." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 

3. Consent to Lease WaterJlot 6O67 
Situated on Gambler Inland 

The Supervisor of Property and Insurance reports as follows: 

"The City-owned Lot L28[|.6 was purchased by the former 
municipality of South Vancouver in 1911 for the purpose 
of having an available quarry for crushed rock and is 
presently reserved from sale for that purpose. The 
property covers approximately 50 acres with the Pro- 
vincial Government owning the 66 foot strip of water- 
front property situated between the City's property and 
the high water mark. 

The City property was advertised for sale by tender in 
November, 1962. A niimber of offers were received and 
City Council, after considering the entire situation, 
withdrew the property from sale with consideration being 
given to leasing the property. Interested parties were 
advised to this effect however, no lease was entered 
into . 

Waterlot 6O67, fronting City-owned land, is leased to 
Great West Towing & Salvage Ltd. for the purpose of log 
boom storage. This waterlot has been under lease to 
the company by the Department of Lands, Forests and 
Water Resources for a period of 21 years dating from 
November 1, 19L\.& , with the consent of the City of 
Vancouver as upland owner. Great West Towing & Salvage 
Ltd. have applied to the Department of Lands, Forests 
and Water Resources for a lease renewal. The Provincial 
Government lease will be subject to 90-day cancellation 
at the discretion of the lessor. As stated, the City 
of Vancouver is not actually the upland owner by virtue 
of the 66' strip separating the City-owned land from 
the high water mark, however, the Provincial Government 
has recognized the City's interests and requests its 
consent to a lease of the Waterlot fronting the City- 
owned lands. 
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Your Board 


RECOMMENDED that the City grant its consent to a renewal 
of the Waterlot lease provided that the Department of 
Lands, Forests and Water Resources will undertake to 
cancel the term thereof within 90 days in the event the 
City wishes to dispose or otherwise utilize Lot L28[|.6." 


RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 


Advance Payment Re: Acquisition of 
893 Powell Street For 
Cordova-Powell Connector 


The Supervisor of Property and Insurance reports as follows: 

"Reference is made to Item Property Matters, May 16, 
1969, confirmed by Council May 20, 1969 approving the 
expropriation of Lots 18-20 inclusive. Block 50, D.L. 
181, being 898 Powell Street in Redevelopment Project 
II, Area A-5. ' 

These premises comprise an automotive service station 
erected in 19i|8 on an irregular site 75 ft. by an average 
depth of approximately 87 ft. zoned M-2 Industrial. 
The building contains 2 service bays with overhead 
doors, 2 washrooms, a sales office and a small store- 
room. The service area and sales office are heated by 
a home-made drum type heater and a portable heater 
respectively. There are two old style gasoline pumps 
under the canopy roof. The driveways are paved with 
concrete and blacktop and 2 new gasoline tanks were 
installed in 1966. To the present time it has not been 
possible to effect a settlement with the owners. They 
have to date, rejected an offer made on behalf of the 
City, in the amount of $56,000.00 inclusive of all 
considerations. This amount is considered to be realistic 
and has been endorsed by the City Solicitor and Central 
Mortgage and Housing Corporation. 

The City Engineer has advised that in order to carry out 
the proposed schedule of works for the construction and 
paving of the Cordova-Powell Connector and the 8OO 
Block Cordova Street and to make the necessary submission 
of a Local Imprqvement By-law to a July Court of Re- 
vision, demolition of the subject improvements must be 
completed no later than April 19, 1970. 

The owners, through their solicitor, have agreed to convey 
the property to the City and to vacate upon receipt of 
an advance payment to them in the amount of $5^>l53-93 
consisting of payment of balance of the outstanding 
mortgage in the amount of $I|.,l53>93 and payment to the 
owners in the amount of $50,000.00. This advance 
payment would be 'Without Prejudice' to the owners' 
claim for additional compensation in excess of the sum 
of $56,000.00. 

PIE COMMENDED that the Supervisor of Property and Insiirance 
be authorized to make an advance payment to the owners 
in the sum of $5i^-, 153 -93 on the foregoing basis, chargeable 
to Code #581^7 Ai^." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 
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REPORT TO COUNCIL 
STANDING COMMITTEE ON HEALTH AND WELFARE 
MARCH 12, 1970 


The Standing Committee of Council on Health and Welfare 
met on Thursday, March 12, 1970, at 10:1^ a.m., in the No. 1 Committee 
Room, Third Floor, City Hall. 

PRESENT : Alderman Linnell (Chairman) 

Aldermen Adams, Bird, Broome, Calder, Hardwick, 
Phillips, Rankin, Sweeney and Wilson. 

ABSENT : His Worship the Mayor (Civic Business) 

CLERK TO 

THE COMMITTEE: M. James 


The Minutes of the meeting held February 26, 1970, were 

adopted . 

The following actions of the Committee are reported for 
the information of Council: 

INFORMATION 

1. Social Service Department 
Proposals for Discussion 

At the last meeting of the Committee, Alderman Linnell 
submitted, under date of February 25, 1970, a memorandum to members 
of the Committee containing proposals for the discussion of the 
re-organization of the Social Service Department. Time did not allow 
complete consideration and this item was laid ovei' to this meeting. 

With the circulation of the Agenda for this m'jeting, the 
Chairman submitted a second memorandum dated March 11, 1970, which 
she requested be considered in place of her memoralndum dated 
February 25, 1970. 

The Chairman also pointed out to the Committee changes 
that were occurring at both the local and Provincial levels in terms 
of social welfare: the Press Report quoting the newly appointed 
Minister, which advised of his intended re-organization of the 
Provincial Department as and from April 1, 1970, and the retirement 
of the Administrator of the City Social Service Department. Another 
item the Chairman brought to the attention of the meeting was the 
final report from the Administrative Analyst on the r e- or gan i za ti on 
of the Department which was expected shortly. 

The Chairman suggested that these three items occurring at 
the same time presented a unique situation to the Council in terms of 
policy development and program implementation. 

Submitted also for the consideration of your (Committee was 
a report of the Board of Administration dated March 5, 1970, which 
reviewed the Organization and Methods Study and advised of the fact 
that the r e- or gani za t i on is one that will: 

(a) encourage welfare recipients to become financially and 
psychologically independent; 

(b) create incentives for people to assume their own respon- 
sibilities; 

(c) avoid, as far as possible, discrimination of welfare 
recipients on the basis of mar i ta 1 ' s ta tus , age and sex; 
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(d) invite recipients of welfare funds and consumers of welfare 
services to recommend improvements in welfare policies and 
practi ces ; 

(e) continually upgrade the quality of programmes and personnel 
skills by means of training research and evaluation; 

(f) plan and co-ordinate the Department's programmes in conjunction 
with those of the other civic departments and voluntary 
agencies and provide service where ever possible on a local 
area basis. 

The report also advised that implementation of the r e- organi za t i on 
proposals will, it is estimated, take up to two years to be completed 
and during this time, the Administrator and his senior officers will 
be in a position to assess the Department's relationship to the child 
welfare agencies. Family Services Association, Family and Children's 
Court, and other official and voluntary agencies. 

Your Committee discussed at great length the optimum 
procedure for the City of Vancouver to follow to take the greatest 
advantage of the situation which was presented at the present time. 
After lengthy discussion, your Committee 

RESOLVED that the reports of the Chairman be received for study and 
be referred to the officials and staff of the City Social Service 
Department to be further considered on receipt of the Administrative 
Analyst's final report, with particular reference to the organization 
and provision of services to people around specific problem areas. 

FURTHER RESOLVED that the report of the Board of Administration dated 
March 5, 1970, re Organization and Methods Study, City Social Service 
Department, be received. 


2. New Business: 

Zoning Policies - Group Homes 

Under date of March 6, 1970, the President of the United 
Community Services forwarded to the Chairman a letter outlining the 
United Community Services' concern about the problem raised in the 
letter of the Executive Director of the Vancouver Association for 
Retarded Children dated March 2, 1970. The Vancouver Association for 
Retarded Children requested that necessary zoning and planning policies 
be followed to allow or include group homes in the south east section 
of the City, which is presently being prepared for sale under the 
instructions of Council. 

Your Committee discussed this item and was of the opinion 
that it was not germane to this Committee's responsibilities and, 
therefore, 

RESOLVED that the communications of the President of the United 
Community Services dated March 6, 1970, and the Executive Director, 
Vancouver Association for Retarded Children dated March 1970, be 
referred to the Board of Administration for subsequent report to the 
Planning and Development Committee. 


The meeting then adjourned. 
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ON PLANNING AND DEVELOPMENT 
MARCH 26, 19 70 


The Standing Conmittee of Council on Planning and Development 
convened at approximately 9:30 a.m. on Thursday, March 26, 1970, 
at the City Hall. 

PRESENT ; Alderman Bird, Chairman 

Aldermen Adams, Broome, Hardwick, 

Linnell, Phillips, Rankin, 
Sweeney and Wilson 

ABSENT: His Worship the Mayor 

Alderman Calder 

CLERK: D. Scott 


The Committee recessed to reconvene immediately following a 
Special Council meeting which was to' convene forthwith. The 
Standing Committee reconvened at approximately 10:30 a.m. in the 
No.l Committee Room with the same personnel present. 

The Minutes of the meeting held March 12, 19 70, were adopted as 
amended by Council March 24, 19 70. 


RECOMMENDATION 


1 ., Downtown Development Concepts 

The Director of Planning, with the aid of maps and plans, gave an 
oral progress report respecting the Plan for Downtown Vancouver. 
He submitted five concepts for discussion and consideration and 
advised these proposals have been tested and studied theoretically, 
however, further study is needed of the finally accepted ^ concept . H 
stated that the selection of a concept and additional testing 
constitutes the next step in plan preparation and requires 
further co-ordination with other Departments and agencies. 

Mr. Graham then discussed Downtown Vancouver under the following 
headings : 

(a) Review of the Present Central City 

Under this section he reviewed the economic activities 
and growth in Vancouver and presented statistics 
respecting area, assessment, population, employment, 
etc . 

(b) Trends and Forecasts 

Under this section he discussed the types of industries, 
population, housing, employment, etc. 

(c) Downtown Objectives 

This was a brief summary of replies received on "The 
Issues" report. 


Cont'd. 
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(d) Concepts for Development 

The Director of Planning advised that the 5 alternative 
long range development concepts correspond to previoiasly 
reported concepts for False Creek and for all concepts 
the primary regional functions of Downtown would be: 


(i) Head Office Centre 

(ii) Professional Offices Centre 

(iii) Government Offices 

(iv) Specialty Retailing Centre 

(v) Cultural and Entertainment Centre 

(vi) Hotel and Conventions Centre 

(vii) Institutional Centre 

(viii) Port and International Terminal 


Mr. Graham then discussed the proposed five concepts. 

CONCEPT 1 : A continuation of the policies of the present Zoning 
and Development By-law maintaining present densities 
but amended to reflect trends in development and to 
improve the quality of in<3ividual development. 

Each proposal for development would be considered 
within the terms of the by-laws. There would be only 
minor guidance and policy ' planning for development by 
the City. 

Transportation improvements would be absorbed into the 
growth . 

CONCEPT 2 : The adoption of policies and by-law changes to assist 
the evolution of Downtown Vancouver to a high density 
"Executive City" . This will involve considerable public 
expenditure for environmental improvement and facilities. 
A rapid transit system must be provided to make this 
concept possible to move the employees to a single high 
density core. There will also be improvements to other 
forms of transportation. Ancillary to high density core 
would be service and commercial uses. The core would 
contain specialty retail, recreational and office uses. 
Residential development would be expanded to increase 
the downtown labour force without increasing transportation 
problems . 

CONCEPT 3 : This concept would introduce zoning and development 

controls which would severely curtail downtown growth, 
especially offices. It assumes there will be no addi- 
tional transportation facilities. Density should be 
lowered so that the automobile-oriented centre) could at 
least maintain its present environment. New close-in 
residential development would be encouraged to reduce 
employment generating commercial uses. New office 
development would be discouraged by the lower densities. 
Public expenditures for additional facilities would be 
minimal. Office space would be at a premium due to 
limitations on its extent. 

CONCEPT 4 : Concept 4 is identical in most ways to Concept 2, which 
has a single core expanding outwardly from the existing 
development. Concep\: 4, however, while accepting exist- 
ing development as a base suggests development to a high 
density in corridors corresponding to rapid transit 
routes. This would increase the number of objectives of 
transit stops in the downtown "along the core". People 
living or working along this route would then have easy 
access on foot to the system. Development beyond the 
corridor should consequently have considerably lower 
maximum densities. nr^-r.4-i/i 
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CONCEPT 4. (Cont'd.) 

The transit corridor would encourage redevelopment. 
Peripheral use would be similar to Concept 2. 

CONCEPT 5 ; Concept 5 proposes a high density downtown core and is 

an extension of the approach proposed for Concepts 2 and 
4, but with a much improved downtown environment. This 
kind of improvement would, however, involve the community 
in maximum capital expenditures for many purposes. 
Private developers would be encouraged to complement the 
City's expenditures as new zoning and development guide- 
lines would increase their responsibility to help in 
improving the quality of the social and physical environ- 
ment of the area. 

Concet)t 5 is otherwise similar to Concept 2 and 4 as 
regards to employment downtown, rapid transit, mixed 
residential/commercial development, highest density 
redevelopment along a transit corridor, and other 
transportation implications. 

Mr. Graham concluded his presentation by briefly dealing with 
environment improvements. 

It was 

RECOMMENDED that the Director of Planning prepare a brochure for 
circulation to Council, and to interested groups for their comments 
as was done in respect to False Creek. 


A copy of the notes as presented by the Director of Planning this 
day was distributed to Council Members for their information, but 
it was agreed that interested partie^i would not be supplied with 
this material but must await the printing of the brochure. 


The meeting adjourned at approximately 11:55 a.m. 


******* 


FOR ADOPTIOM SE5 ?AG>{S) M.^. 
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REPORT TO COUNCIL 
STANDING COMMTTTEE ON HEALTH AND WELFARE 
MARCH 26. 1970 


A meeting of the Standing Committee of Council on Health 
and Welfare was held in the No. 1 Committee Room, City Hall, on 
Thursday, March 26, 1970, at 1 1 : i|.5 a.m. 

PRESENT : Alderman Linnell (Chairman) 

Aldermen Adams, Bird, Broome, Hardwick, Phillips, 
Rankin, Sweeney and Wilson. 

ABSENT: His Worship the Mayor 

Alderman Calder (Illness) 

CLERK TO 

THE COMMITTEE: M. James 


The following action of the Committee is reported for the 
information of Council: 

INFORMATION 


1. In compliance with the call for meeting, your Committ,ee sat but, 
due to the lateness of the hour, recessed to reconvene following 
the special meeting of Council (Public Hearing) to be held in the 
afternoon. 

Your Committee reconvened with the following personnel present: 
Aldermen Linnell, Adams, Bird, Phillips, Rankin and Sweeney, and 
due to the pressure of time, recessed. 
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SPECIAL COUNCIL - APRIL 9> 1970 
PUBLIC HEARING 

A Special Meeting of the Council of the City of Vancouver was held 
in the Council Chamber on Thursday, April 9, 1970, at 2:00 p.m. 

PRESENT ; Aldermen Adams, Bird, Broome, Calder, Hardwick, 

Linnell, Phillips, Rankin, Wilson 

Chairman in the absence of His Worship the 
Mayor was Deputy Mayor Sweeney. 

ABSENT ; His Worship Mayor Campbell (on leave) 

CLERK TO THE COUNCIL; M. James 

Committee of the Whole 

MOVED by Alderman Bird, 
SECONDED by Alderman Adams, 

THAT this Council do resolve itself into Committee of the 
Whole, Deputy Mayor Sweeney in the Chair, to consider proposed 
amendments to the Zoning and Development By-law. 

- CARRIED 

1. Land lying on the North Side of South West Marine Drive and 
Glendalough Place 

An application was received from Mrs. M. Spence to rezone 
Lot B, Block 3, D. L. 2027, Group 1, N.W.D. 

FROM: RS-1 One Family Dwelling District 

TO: CD-I Comprehensive Development District 

The application was approved by the Technical Planning 
Board subject to the uses being restricted to town houses or 
garden apartments and such zoning to be not given the three 
readings of the amending by-law by Council lontil prior com- 
pliance by the owners with the following conditions: 


"1. Dedication of the southerly 17' for future widening 
of South West Marine Drive and 12' on the easterly 
side of the site for the widening of Glendalough 
Place from 40' to 52'. The cost of the widening, 
paving, curbing and any required utilities of 
Glendalough Place to the owner's account. 

2. The floor space ratio not to exceed 0.50 which shall 
be measured to the outer limits of the building in- 
cluding all floors except that portion of the basement 
containing garages, same calculated on the net area 

of the site after dedication. 

3. All services including any transformers, cablevision, 
etc. to be underground and the proposed wall surrounding 
the property to be lowered. 

4. The detailed scheme of development which shall not 
exceed two storeys in height plus basement to be first 
approved by the Technical Planning Board after report 
thereon has been considered by the Town Planning Com- 
mission and City Council and after advice from the De- 
sign Panel on the design of the building. 
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It is further recommended that should the above conditions 
or such other conditions as set by City Council following 
a Public Hearing not be complied with by the owners in 
order to permit the three readings of the amended by-law 
to be implemented within 180 days from this date (public 
hearing date) this approval shall expire." 

The application was also approved by the Town Planning Commissior 
subject to the conditions as set out by the Technical Planning Board. 

Council heard delegations in opposition from Mr. C. E. Hamilton, 
3506 West 43rd Avenue; Mr. Leonard Stein, 6056 Collingwood Street, 
who also submitted a petition of property owners in the area in 
opposition; Mr. R. Haynes, on behalf of Dr. and Mrs. S. A. McFetridge; 
Mr. J. A. Wickson, 6130 Glendalough Place; Mr. J. P. McMartin, 3896 
West 50th. 

Mr. Peter S. Hyndman, Solicitor for the applicant, and Mr. 
Arthur C. Erickson, Architect of the proposed development spoke on 
behalf of the applicant and in support of the development. 

MOVED by Alderman Bird, 

THAT the foregoing application be not approved. 

- CARRIED 

2. Land on the South Side of 10th Avenue between 
Commercial and Victoria Drives 


An application was received from Mr. Peter Cole, Architect, to 
rezone Lots 38-43, Block 162, D. L. 264A, which is land lying on 
the South Side of 10th Avenue between Commercial and Victoria Streets. 

FROM: RT-2 Two Family Dwelling District 
TO: C-2 Commercial District 

The application was not approved by the Technical Planning 
Board for the following reasons: 

"1. The extension of the C-2 Commercial Zone in this area 
is not considered desirable and the development as 
proposed would not be compatible with the surrounding 
residences . 

2. A great deal of the C-2 Commercial zoned lands on 
both sides of Commercial Drive from Venables Street 
to the north of 14th Avenue on the south is either 
vacant, underdeveloped or contains very old buildings, 
all requiring redevelopment." 

The application was approved by the Town Planning Commission. 

Council heard a delegation of Mrs. L.G.S. Wong of 1810 East 
10th Avenue in opposition to the application. 

Mr. Boyd Ferris, Solicitor, spoke in support of the application. 

The Director of Planning, and the Zoning Planner explained in 
detail the regulations entailed in C-2 Zoning and that the development 
as proposed by the applicant would need the approval of the Board of 
Variance before it could be constructed. The Zoning Planner spoke 
also to the need for amendment to the landscape buffer zones. 
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MOVED by Alderman Wilson, 

THAT the application be approved and such zoning to be not 
given the three readings of the amending by-law by Council until 
prior compliance by the owners with the following conditions: 

1. The detailed scheme of development to be first approved 

by the Technical Planning Board, the scheme of development 
not to be materially different from that submitted by 
the applicant and prepared by Peter Cole and Marked 
"Received City Planning Department December 3, 1969", 

after advice from the Design Panel on the architecturaL ; 

design of the structure. Except, the said scheme to 

be amended to provide a 24' landscaped setback con- ^" 

tinuous along 10th Avenue with the exception of 2 meang 

of ingress and egress, same being directly across said 
24' landscaped setback, maintaining a 7' landscaped set- 
back along the easterly property line, and a 4' land- 
scaped setback and screening along the east/west lane 
with adequate tree planting and landscaping within the 
site . 

2. Lots 38-43, Block 162, D.L. 264A, to be first consoli- 
dated into one parcel and so registered in the Land 
Registry Office after dedication of the south 5' to 
the City for widening the lane to a minimum of 20 ' . 

3. All signs and advertisements to be first approved by 
the Technical Planning Board. However, such signs or 
advertisements to be restricted to facia signs only, 
non-flashing, with no signs or advertisements on the 
south side of the structure. 

4. Information to be first submitted to the approval of 
City Council that Lot 37, Block 162, D.L. 264A lying 
immediately to the west will not be left as an RT-2 
Two Family Dwelling District zone but developed in a 
commercial manner forming part of the existing de- 
velopment now located on Lots A, B, C & D, Block 162, 
D.L. 264A. 

5. The owners can and do obtain relaxation of the C-2 
District Schedule of the Zoning and Development By-law 
from the Board of Variance to permit a structure six 
storeys in height and 73' in height in lieu of the 
permitted 3 storeys and 40' in height. 

- CARRIED 


AMENDED 

SEE PAGE. 


3, Land on the South Side of 10th Avenue between Commercial 
and Victoria Drives 

An application was received from Pitkethey and Buzza Ltd. 
to rezone Lot 37, Block 162, D.L. 264A situated on the South Side 
of 10th Avenue between Commercial and Victoria Drives. 

FROM: RT-2 Two Family Dwelling District 
TO: C-2 Commercial District 

The application is approved by the Technical Planning Board 
subject to prior compliance by the owners to the following conditions 

. . .Cont'd, 
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"1. Dedication of the southerly 5' of Lot 37, Block 162, 
D.L. 264A for future lane widening. 

2. Consolidation of Lots A, B, C, D and 37 into one 
parcel and so registered in the Land Registry Office. 

3. The detailed scheme of development including any use 

of Lot 37, Block 162, D.L. 264A which may include additions 
to the existing building, the provision of suitable off- 
street parking and off-street loading to be first 
approved by the Technical Planning Board. 

It is further recommended that should the above conditions 
or such other conditions as set by Council not be com- 
plied with by the owners in order to permit the three 
readings of the amending by-law to be implemented within 
120 days from this date (public hearing date) then this 
approval shall expire." 

The application is also approved by the Technical Planning 
Commission subject to the conditions as set by the Technical Planning 
Board. 

No delegations appeared to speak to this matter. 

MOVED by Alderman Adams, 

THAT the application be approved and the by-law considered 
by Council at the same time as the by-law concerning the re- 
zoning of Lots 38-43, Block 162, D. L. 264A. 

- CARRIED 


4. Land on the South West Corner of 48th Avenue and 
Oak Street 


An application was received from III Industries of Canada Ltd. 
for the rezoning of Lots 11 and 12, Sub 13, Block 10, D.L. 526, 
being property situated on the South West Corner of 48th Avenue and 
Oak Street. 

FROM: RS-1 One Family Dwelling District 

TO: CD-I Comprehensive Development District 

The application was approved by the Technical Planning Board 
subject to the uses being restricted to a restaurant excluding 
drive-in or take-out. The three readings to the amending by-law 
not to be given \antil prior compliance by the owners to the 
following conditions: 

"1. Consolidation of Lots 11, 12, Sub. 13, Block 10, 
D.L. 526 into one "parcel and so registered in the 
Land Registry Office. 

2. The detailed scheme of development to be first ap- 
proved by the Technical Planning Board after a report 
thereon to the Town Planning Commission and City Council, 
such scheme to include a minimum landscaped setback of 
24' along Oak Street, 8' along 48th Avenue except for 
ingress and egress, 5' landscaped and tree planting area 
along the north south lane and the southerly property 
line plus a suitable screened wall. 


Cont'd. 
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3. The building to be first redesigned more residential 
in character and in keeping with the surrounding 
residential properties. 

4. One sign only (non-flashing) to be permitted, other 
than small directional signs, such sign to be located 
adjacent to the building and behind the 24' landscaped 
setback from Oak Street. 

5. Design of the building to be approved by the Technical 
Planning Board after advice from the Design Panel. 

6. Satisfactory arrangements for garbage disposal, loading 
and unloading and control of fumes to the approval of 
the Technical Planning Board. 

It is further recommended should the above conditions or 
such other conditions as set by Council following a Public 
Hearing not be complied with by the owners in order to 
permit the 3 readings of the amending by-law to be im- 
plemented within 120 days from this date (public hearing 
date) then this approval shall expire. " 

I 

The application was not approved by the Town Planning Commission 

Council heard the following in opposition to the application: 

Mr. Norman Samuels, 1026 West 48th Avenue, who also submitted 
a petition signed by 129 residents of the area. Also in opposition, 
Mr. Joseph H. Cohen, 1035 West 48th, and Mr. D. ZiegLer, 1107 West 48th. 

Council also heard in support of the application from Mr. 
Howard N. Milner of International Industries Inc., Mr. Scheldon 
Saslow, Architect for the applicant, and Mr. Dryvynsyde, Solicitor 
for the applicant. 

MOVED by Alderman Calder, 

THAT the application be not approved. 

- CARRIED 

5. To amend Schedule "G" ^of the Zoning and Development 
By-law — Special Sign Control. 

An application was received from the Director of Planning 
to amend Schedule "G" of the Zoning and Development By-law to 
extend the areas of Special Sign Control and applicable regulations 
all in accordance with the draft by-law pertaining to bridge ap- 
proaches to the following: 

i) Granville Street Bridge 
ii) Burrard Street Bridge 
iii) Connaught Bridge 
iv) Georgia Viaduct 

v) Oak Street Bridge 
vi) Eraser Street Bridge 
vii) A new airport access bridge, and 
viii) Any freeway route through the City 

The application was approved by the Technical Planning Board 
and the Town Planning Commission 

At the time of consideration of this item Council had before 
it the following resolution which was passed by Council at the 
regular meeting of March 3: 

. . Cont'd. 
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"THAT in amending the By-law, the following three pro- 
posals be considered by Council at a Public Hearing to 
be held: 

(a) A restriction on animated or flashing signs pre- 
viously applied to sites adjoining the Trans- 
Canada Highway. 

(b) The number of free-standing signs on any one site 
shall be limited to one. 

(c) Third party signs be removed at the expiration of 
the contract." 

Council was advised it did not have the power at the present time 
to enact (c) above. 

Coiancil heard the following: 

(A) Mr. Frank Low-Beer, President of the Community Arts 
Council of Vancouver. The Council agrees with this proposed 
amendment but recommends that further controls should be extended, 
particularly in the three examples quoted in the previous resolution 
of Council. 

The Community Arts Council also recommends that action 
be taken immediately to prohibit roof, projecting, and third-party 
signs on Georgia Street and Burrard Street. 

(B) Mr. G. Spencer, Executive Director of the Community 
Planning Association of Canada appeared on behalf of the Community 
Planning Association of Canada and submitted a brief outlining the 
Association's comments on Signed Control. 

(C) Mr. ¥. A. Street, Solicitor, appeared on behalf of the 
Illuminated Sign Manufacturers' Association and submitted an oral 
brief. The brief suggested two changes in the proposed by-law 

in connection with two sections of the by-law. 

MOVED by Alderman Wilson, 

THAT the foregoing application of the Director of Planning 
to amend Schedule "G" of the Zoning and Development By-law be ap- 
proved after inserting the following words: 

"More than 12 inches" after the word 'project' in 
viii) of 'A. Signs' of Clause '(e)' of Sub-section 
(21) of Section 10 of the Zoning and Development 
By-law. " 

MOVED by Alderman Linnell in amendment, 

"(a) A restriction on animated or flashing signs 

previously applied to sites adjoining the Trans- 
Canada Highway. 

(b) The number of free-standing signs on any one 
site shall be limited to one." 

On request the above were split and recorded as follows: 

MOVED by Alderman Linnell, 

"(a) A restriction on animated or flashing signs 

previously applied to sites adjoining the Trans- 
Canada Highway." 

- CARRIED 


. Cont'd. 
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MOVED by Alderman Linnell, 

"(b) The niimber of free-standing signs on any one site 
shall be limited to one." 

- CARRIED 

The motion by Alderman Wilson as amended by the motions of 
Alderman Linnell was put as follows : 

THAT the foregoing application of the Director of Planning 
to amend Schedule "G" of the Zoning and Development By-law be 
approved after inserting the following: 

"I. 'More than 12 inches' after the word 'project' in 

viii) of 'A Signs' of Clause '(e)' of Sub-section 
(21) of Section 10 of the Zoning and Development 
By-law. 

IL Amendment to place a restriction on animated or 

flashing signs previously applied to sites adjoining 
the Trans- Canada Highway. 

TTT . Amendment to provide the number of free-standing 
signs on any one site shall be limited to one." 

- CARRIED 


6(A) Lands lying on the East Side of Kerr Street, South of 54th 

Avenue, i.e. for a distance of approximately 1,650 feet east 

of Kerr Street and approximately 1,900 feet south of 54th Avenue. 

An application was received from the Director of Planning re- 
questing the rezoning of lands lying on the East Side of Kerr Street 
South of 54th Avenue, i.e. for a distance of approximately 1,650 
feet east of Kerr Street and approximately 1,900 feet south of 
54th Avenue. 

FROM: RS-1 One Family Dwelling District 

TO: CD-I Comprehensive Development District 

The application has been approved by the Technical Planning 
Board subject to the uses being restricted to apartments (both 
garden and high rise), town houses, senior citizens' and public 
housing, commercial uses including retail, service and entertainment 
parks and ancillary uses to the foregoing: subject to such con- 
ditions as Council may be resolution prescribe pursuant to section 
565 (f) of the Vancouver Charter. 

The application has also been approved by the Town Planning 
Commission. > 

6(B) Irregular shaped areas of land lying generally south of 49th 
Avenue and bounded partially on the east by Boundary Road 
and partially on the west by Tyne Street 

An application was also received from the Director of Planning 
to rezone irregular shaped areas of land lying generally south of 
49th Avenue and bounded partially on the east by Boundary Road and 
partially on the west by Tyne Street. 

FROM: RS-1 One Family Dwelling District 

TO: CD-I Comprehensive Development District 


Cont'd. 
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The application was approved by the Technical Planning Board 
subject to the uses being restricted to town houses (both private 
and public housing), public parks, and ancillary uses to the 
foregoing: subject to such conditions as Council may by resolution 
prescribe pursuant to Section 565 (f) of the Vancouver Charter. 

The application was also approved by the Town Planning Commission. 

Council heard representations from Mrs. R. Coburn of 6987 
Tyne Street representing the Killarney Fraserview Area Council. 
Mrs. Coburn submitted a written brief which requested a Council 
deferment of these two area's rezoning to provide time for the present 
residents of the area to make submissions to Council. 

MOVED by Alderman Wilson, 

THAT the Public Hearing be continued on Tuesday, April 21, 
at 2:00 p.m. and that this application be referred to that adjourned 
Public Hearing. 

- CARRIED 


MOVED by Alderman Adams, 

THAT the Committee of the Whole rise and report. 

- CARRIED 


MOVED by Alderman Wilson, 
SECONDED by Alderman Adams, 

THAT the report of the Committee of the Whole be adopted and 
the Corporation Council be instructed to prepare and bring in the 
necessary amendments to the Zoning and Development By-law. 

- CARRIED 


During the consideration of the above items Council observed 
a short recess at approximately 3:45 p.m. 


The Council then adjourned. 


* * * ^ 


The foregoing are Minutes of the City Council meeting 
(Public Hearing) dated April 9, 1970. 
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CITY OF VANCOUVER 
REGULAR COUNCIL MEETING . ^ ' 

A Regular Meeting of the Council of the City of Vancouver was 
held on Tuesday, April 14, 1970, in the Council Chamber at 
approximately 9:30 A.M. 

PRESENT : His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 

Hardwick (10:30 a.m.), Linnell, 
Phillips, Rankin and Wilson 

ABSENT : Alderman Sweeney (illness) 

CLERK TO THE COUNCIL : R. Thompson 

PRAYER The proceedings in the Council Chamber were opened 

with prayer. 

ACKNOWLEDGMENT His Worship the Mayor acknowledged the presence 

in the Council Chamber of students of Quilchena 
School, under the direction of Mrs. Thomson. 

'IN CAMERA' MEETING 

The Council agreed to an 'In Camera' meeting later this day in 
regard to a Property matter. 

ADOPTION OF MINUTES 

MOVED by Aid. Linnell, 
SECONDED by Aid. Bird, 

THAT the Minutes of the Regular Council Meeting (including 
'In Camera'), dated April 7, 1970, be adopted. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Linnell, 
SECONDED by Aid. Broome, 

THAT this Council resolve itself into Committee of the Whole, 
His Worship the Mayor in the Chair, 

- CARRIED 

UNFINISHED BUSINESS 

1. Royal Centre 

(Great West Saddlery Limited) 


It was agreed to defer this item to later in the day when 
reports would be available. (see pages 6 and 7) 

2. 1190 Matthews Avenue 
Mrs. D. Raappana 

It was agreed to defer this item to later in the proceedings 
pending the hearing of a delegation. (see page 8) 

3. Tag Day: 

United Nations Association 


At the request of the organization it was agreed to defer this 
matter again to allow further delegation arrangements. 
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UNFINISHED BUSINESS (cont'd ) 

4. Addition to Building at 
210 S. W. Marine Drive 

It was agreed to defer this item to later in the proceedings 
pending the hearing of a delegation. (see pages 7 and 8) 


ENQUIRIES AND OTHER MATTERS 


Alderman Phillips - 
Alderman Wilson - 
Beautif ication Report 
re Gastown, Chinatown 


Alderman Phillips requested infor- 
mation as to the status of the 
beautif ication report in regard to 

the Gastown Area and Alderman Wilson 
enquired regarding the status of a 
similar report in the matter of 
Chinatown . 


His Worship agreed to take the matter 
up with the Director of Planning and 
arrange, if possible, a Report 
Reference at the next meeting on 
April 21st. 


Alderman Calder - 
Juvenile Detention Home 


requested Council representatives of 
the Greater Vancouver Regional Distric 
inform him of the status of the pro- 
posal that the Juvenile Detention 
Home be operated as a District functio 


Alderman Calder - 
Effect of Sanitary Fill 
Areas on Water 


referred to a situation in San 
Francisco where there was a problem 
of water pollution due to leaching 
from a sanitary fill project. 


The Alderman enquired if a similar 

situation could occur here in the area 

of the Kerr Road dump and the Delta 
bog. 


Alderman Broome - referred to a Parliamentary Committee 

Parliamentary Committee: in the City recently to study trans- 

Ground Transportation and portation, particularly with respect tc 

Particularly to Department access to the Airport. It appears no 

of Transport Airports contact had been made with the City 

administration. 


Alderman Wilson referred to the matter 
and that he had, as mentioned by 
Alderman Broome, appeared before the 
Committee as a result of a late requesi 
He, with a representative of another 
municipality, spoke to the matter of 
this study which does involve ground 
transportation in major cities of 
Canada and particularly transportation 
to Department of Transport airports; 
the matter being of concern 
at this time in anticipation of the 
introduction of the new jumbo aircraft, 
Alderman Wilson explained the newspapei 
strike had some bearing on the lack of 
communication by the Parliamentary 
Committee. 
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COMMUNICATIONS OR PETITIONS 

1. Trans-Continental Pop Festival: 
July 4th and 5th, 1970 

On April 7th, the Council did not approve an application from 
the Industrial and Trade Shows of Canada for use of Capilano Stadium 
for the purpose of a Pop Festival, July 4th and 5th, having con- 
sidered departmental reports thereon. 

The Council had before it at this time a communication from 
Campney & Murphy, on behalf of the organization, asking an oppor- 
tunity of a delegation in respect of the request. 

MOVED by Aid. Adams, 

THAT this firm be advised the Council is not prepared to re- 
consider its decision of April 7th in not approving the application; 
it being suggested at that time that the company discuss the matter 
of a suitable site with the Pacific National Exhibition. 

- CARRIED 

BOARD OF ADMINISTRATION AND OTHER REPORTS 
A . General Report, April 10, 1970 
Works and Utility Matters 

(i) Sale of Portion of City-owned Lot D. 

N/S Victoria Diversion (The New Chelsea Society) 
(Clause 5) 


MOVED by Aid. Wilson, 

THAT Clause 5 of the report of the Board of Administration 
(Works and Utility matters), dated April 10, 1970, be approved, 
on the understanding that the easement matter will be reviewed in 
five years time. 

- CARRIED 

(ii) Balance of Works and Utility Matters 

MOVED by Aid. Broome, 

THAT Clauses 1 to 4 inclusive and 6 and 7 of the report of the 
Board of Administration (Works and Utility matters) , dated April 10, 
1970, be adopted. 

- CARRIED 

Licenses and Claims Matters 

Ridley Ice Ltd. vs. City 

MOVED by Aid. Bird, 

THAT the report of the Board of Administration (Licenses and 
Claims matters), dated April 10, 1970, be adopted. 

- CARRIED 

Finance Matters 

(i) Charter Amendments (Clause 1 ) 

MOVED by Aid. Adams, 

THAT Clause 1 of the report of the Board of Administration 
(Finance matters), dated April 10, 1970, be adopted. 

- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
Charter Amendments (cont 'd) 

(ii) Hotel Room Tax 

MOVED by Aid. Broome, 

THAT the Standing Committee on Finance now be requested to give 

consideration to the report of the Director of Finance contained 

in Board of Administration report (Licenses and Claims matters) , 

dated April 18, 1969, in the matter of increase in license fees 

currently being charged on hotels, motels, etc. 

' ' - CARRIED 

(iii) Restoration of "St. Roch" (Clause 2 ) 

MOVED by Aid. Adams, 

THAT Clause 2 of the report of the Board of Administration 
(Finance matters), dated April 10, 1970, be adopted. 

- CARRIED 

(iv) Sky Glider: 

Pacific National Exhibition (Clause 3 ) 

The Board of Administration submitted the following report 
of the Corporation Counsel: 

"I have read the letter received from Davis and Company on 
behalf of the P.N.E. requesting that, in respect of the 
proposed 'Sky Glider', the provision in the lease which 
provides that buildings, installations, facilities and 
improvements placed on the P.N.E. grounds become the property 
of the City, be waived. 

The P.N.E. is to receive a percentage of gross profits 
received from the operation of the ride. Because of the 
large capital investment required to construct the ride, it 
is reasonable and in accordance with normal business practice 
to request such a waiver. 

Should Council agree to grant the waiver, I would recommend 
that the following conditions apply: 

(a) the waiver to be in a form satisfactory to the 
Corporation Counsel; 

(b) that Murray-Latta Recreations Ltd. be required 
to obtain liability insurance in an amount and 
form satisfactory to the Corporation Counsel." 

MOVED by Aid. Adams, 

THAT the waiver be granted pursuant to the foregoing 
recommendation of the Corporation Counsel. 

- CARRIED 

(v) Vancouver Public Library Board: 
Appointments (Clause 4) 

The Council again considered the request of the School Board 
for representation on the Vancouver Public Library Board. A similar 
request from the Park Board was received, that a member of the 
Park Board be included. 


cont 'd 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont 'd ) 

Finance Matters (cont'd) 

Vancouver Public Library Board: 
Appointments (cont'd) 

The Vancouver Public Library Board does not agree with the 
proposal but suggested a representative of the Library Board be 
added to the City Council Social Development Committee, which has 
coordinating responsibilities. Subsequent communications from 
the School and Park Boards, and the Social Development Committee, 
agreed with the representation on the Social Development Committee 
by a Library Board representative. The Park and School Boards re- 
iterated their requests that the Library Board membership be 
increased to allow appointments on behalf of the Park and School 
Boards . 


AMENDE 

SEE PAGE., 


MOVED by Aid. Broome, 

THAT the Library Board membership be expanded by two, Wnd 
thereafter the Park and School Boards nominate one representative 
each for Council's consideration by way of appointment to these 
two additional vacancies, and the Corporation Counsel prepare 
the necessary by-law accordingly. 

- CARRIED 


Insofar as a Library Board appointee to the Social Development 
Committee is concerned, it was agreed the Corporation Counsel 
would report further on necessary action to be taken to make 
this additional vacancy possible. 

(vi) Balance of Finance Matters 

MOVED by Aid. Wilson, 

THAT Clauses 5 and 6 of the report of the Board of Adminis- 
tration (Finance matters), dated April 10, 1970, be received for 
information. 

- CARRIED 

B. Personnel Matters, Regular, 
April 3, 1970 

Regulations and Procedures: 

Occupational Health Plan for Firefighters 

MOVED by Aid. Bird, 

THAT the report of the Board of Administration (Personnel 
matters. Regular), dated April 3, 1970, be adopted. 

- CARRIED 

C. Property Matters, April 10, 1970 

(i) MOVED by Aid. Wilson, 

THAT Clauses, 1, 3, 4 and 5 of the report of the Board of 
Administration (Property matters), dated April 10, 1970, be 
adopted. 

- CARRIED 

(ii) Acquisition of Properties (Clause 2 ) 

It was agreed to defer consideration of this matter 
pending the hearing of a delegation from J.S. Wood Realty Ltd., 
as requested. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

D. Sign: 1400 Block West 3rd Avenue 
(Neon Products Limited) 


It was agreed to defer this matter pending the hearing of 
a delegation later this day. (see pages 8 and 9). 


E. Report of Standing Committee 

on Transportation, March 31, 1970 

MOVED by Aid. Wilson, 

THAT the report of the Standing Committee on Transportation, 
dated March 31, 1970, be adopted. 

- CARRIED 

F. Report of Standing Committee on 
Planning and Development, April 2, 1970 

(i) Rezoning: N/E corner 41st Avenue 
and Collingwood (Clause 1) 


MOVED by Aid. Adams, 

THAT no further action be taken on application of Mr. W.D. 
Buttjes to rezone corner of 41st Avenue and Collingwood from RS-1 
One Family Dwelling District to RM-1 Multiple Dwelling District. 

- CARRIED 

(ii) Balance of Standing Committee Report 

MOVED by Aid. Adams, 

THAT Clauses 2 and 3 of the report of the Standing Committee 
on Planning and Development, dated April 2, 1970, be approved, 
after changing the word 'RESOLVED' in clause 3 to read 'RECOMMENDED', 
in the second to last paragraph of the clause. 

- CARRIED 


The Council recessed at approximately 10:40 a.m. to reconvene 'In 
Camera' in the Mayor's Office, following which at approximately 
11:45 a.m., the Council reconvened in open session in the Council 
Chamber, with the same members of the Council present. 


UNFINISHED BUSINESS (cont'd ) 

1 . Royal Centre 

(Great West Saddlery Limited) 

On April 7th, the Council considered a communication from the 
Great West Saddlery Limited, under date of April 3rd, urging issuance 
of the development permit for the Royal Centre development. At that 
time Alderman Wilson moved as follows: 

"THAT the development permit be issued forthwith but the 
building permit be withheld until the required conditions 
are fulfilled . " (tabled) 

Alderman Wilson's motion was tabled for one week and the 
Deputy Mayor requested to communicate with MacMillan Bloedel Limited 
to obtain their written position insofar as that company is con- 
cerned in relation to the Royal Centre development. 


cont 'd . 
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UNFINISHED BUSINESS (cent 'd) 

Royal Centre (cont 'd ) 

Further consideration was given to the whole matter at this 
time, based on a report of the Board of Administration under date 
of April 14th, 1970, giving the Council the current position and 
advice that reports are to be made to the Technical Planning Board 
this week including advice from the Design Panel, 

The Director of Planning advised orally that a recent letter 
from MacMillan Bloedel Limited states that the Beachcomber 
Restaurant has a lease which still has another two years to run. 
This company is discussing with the holder of the lease, an earlier 
termination but until the matter is settled, it is necessary for 
MacMillan Bloedel Limited to protect the leaseholder's rights with 
respect to the use of the lane. It is stated that when the 
Beachcomber Restaurant vacates, agreement would be given to the 
closure of the lane, 

MOVED by Aid, Adams, 

THAT the foregoing motion of Alderman Wilson be tabled for a 
further week. 

- CARRIED 


The Council recessed at approximately 12:00 noon to reconvene in 
open session in the Council Chamber at 2:15 p,m. 

The Council reconvened at approximately 2:15 p.m,, still in 
Committee of the Whole, His Worship the Mayor in the Chair, and 
the following members of the Council present: 

PRESENT: His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 

Hardwick, Linnell, Phillips, Rankin 
and Wilson 

ABSENT: Alderman Sweeney (illness) 


DELEGATIONS AND UNFINISHED BUSINESS 

2, Addition to Building at 210 S.W. Marine Drive 
(South West Furniture Mart (Van.) Limited) 

Mr, W, Street, Barrister on behalf of Felix Industries Limited 
and South West Furniture Mart (Van,) Limited, appeared, and 
submitted a brief dated April 14, 1970, in respect of development 
permit application for consideration as an 'outright use' in M-2 
Industrial District, of property at 210 S.W. Marine Drive, i.e. 
'wholesale business' with a use customarily accessory (retailing) 
occupying an area of not greater than one-third the total gross 
floor area of all the building on the site. 

In the Board of Administration report (Building and Planning 
matters), dated April 3, 1970, the Director of Planning reports 
the history of development permit applications from this company, 
particularly in respect of use of the building for retailing. 

In the present request the gross floor space area of the 
building would be increased by 24,975 square feet, with the retail 
sales area being increased by 7,488 square feet. It is advised 
that the proposed retailing areas on the north side of the main 
floor and on the mezzanine floor, directly abut the wholesale 
areas without any apparent physical separation. 


cont 'd 
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DELEGATIONS AND UNFINISHED BUSINESS (cont'd ) 

Addition to Building at 

210 S.W. Marine Drive (cont'd) 

Mr. Street advised the company undertook to use only one- third 
of the total gross floor area for the accessory use (retailing) . 

MOVED by Aid. Linnell, 

THAT the development permit not be granted until a proposed 
amendment to the Zoning and Development By-law, dealing with 
retail use in M-1 and M-2 areas, is considered and reported to 
Council . 

- LOST 

MOVED by Aid. Bird, 

THAT the development permit application be approved subject to 
there being a physical separation between the retail and wholesale 
divisions , 

- CARRIED 

(Alderman Linnell and Alderman Broome are recorded 
in the negative) 

2. 1190 Matthews Avenue 
Mrs. D. Raappana 

Mrs. D. Raappana appeared asking permission to continue 
operation at 1190 Matthews Avenue as a boarding house. 

The Board of Administration report (Building and Planning 
matters), dated April 3, 1970, sets out the details of the occupancy 
of this building and in the Board of Administration report (Building 
and Planning matters), dated March 6, 1970, the Corporation 
Counsel sets out the legal position. 

MOVED by Aid. Wilson, 

THAT the matter of court action in respect of the use of 
building at 1190 Matthews Avenue be deferred for the time being; 

FURTHER THAT the operator of these premises be advised to 
appeal to the City Council under the procedures laid down in 
respect of dealing with hardship cases, and, 

FURTHER THAT the whole matter be considered again by Council 
not later than in two month's time. 

- CARRIED 

DELEGATIONS AND BOARD OF ADMINISTRATION AND OTHER REPORTS 

D. Sign: 1400 block West 3rd Avenue 
Neon Products Limited 


A representative of Neon Products Limited appeared, and filed 
a brief dated April 13, 1970, in support of application for 
electrical and building permits to change the message on an 
existing free-standing sign in the 1400 block West 3rd Avenue. 
The sign would be animated in part with a word changer for six 
different messages. 

At a recent Public Hearing the Council approved an application 
to amend the Zoning and Development By-law which in effect, if and 
when passed, would not allow signs on the basis proposed. 


cont 'd . 
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DELEGATIONS AND BOARD OF ADMINISTRATION AND OTHER REPORTS 

(cont 

Sign: 1400 block West 3rd Avenue 
Neon Products Limited (cont'd) 


The Board of Administration and Director of Planning recommend 
the building permit be withheld for a period of thirty days, 
expiring April 18, 1970, following which the permit be withheld 
for a further period of sixty days pending the passing of the 
proposed amending by-law. 

MOVED by Aid. Broome, 



THAT the permits requested be issued. 

(carried) * 

MOVED by Aid. Rankin, in amendment, 

THAT the following words be added to the motion of Alderman 
Broome: 'subject to agreement being worked out satisfactory to 
the Corporation Counsel to the effect the sign will be dismantled 
five years after the date of completion', 

- LOST 

The motion of Alderman Broome was put and, - CARRIED * 

(Alderman Linnell and Alderman Rankin are recorded 
in the negative) 


BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

G. Report of Social Development Committee 
dated March 26, 1970 


The Council considered the following report of the Social 
Development Committee dated March 26, 1970: 

"1 . RELOCATION OFFICE HOUSING REGISTRY 

Under date of March 6, the President of the United Community 
Services forwarded to the Chairman of the Social Development 
Committee a letter expressing the concern of the United 
Community Services over the need for a Relocation Office 
and Housing Registry in the City. A copy of that letter is 
attached for the information of Members of Council. 

At the March 16 meeting of the Social Development Committee, 
this letter was presented to the Committee and discussed 
and at that meeting the Social Development Committee 

RESOLVED that the letter be referred to Council with the 
request that Council advise whether it wished to consider 
this matter further. 

The Social Development Committee submits the letter of the 
President of the United Community Services for the consider- 
ation of Council. 

2. COMMUNITY SERVICES CENTRE 
LORD STRATHCONA SCHOOL 

At a previous meeting the Social Development Committee had 
expressed its interest in any agreement which was executed 
between the School Board, the Park Board and the City of 
Vancouver re the Administrative Procedures regulating the 
operation of the Community Services facility which is well 
under way at Lord Strathcona School. At the last meeting 
of the Social Development Committee on March 16, the 
proposed agreement between the School Board, the Park Board 
and the City of Vancouver covering this particular project, 


cont 'd . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Report of Social Development Committee (cont'd) 

was presented to the Committee and the representatives of 
the School and Park Board present explained further the 
philosophy of management which was developed and agreed to 
by both parties. 

The Social Developmeit Committee discussed the matter and 
instructed that the congratulations of the Social Development 
Committee on the finalization of this first co-ordinated 
Community Services Centre facility in the City of Vancouver 
be expressed to the Vancouver City Council, 

As Chairman of your Social Development Committee, I am 
pleased to pass on these congratulations on behalf of the 
Committee . " 

MOVED by Aid. Linnell, 

THAT action be not taken at this time to establish a Relocation 
Office and Housing Registry as proposed by the United Community 
Services . 

- CARRIED 

MOVED by Aid, Linnell, 

THAT the foregoing item in respect of Community Services Centre, 
Lord Strathcona School, be received for information, 

- CARRIED 

H, Report of Special Committee 

re Illegal Suites, March 25, 1970 

The Council received the following report, dated March 25, 1970, 
from its Special Committee re Illegal Suites - Hardship Cases: 

"The Committee of Officials has considered the following requests 
under the policy established by Council concerning Illegal 
Suites - Hardship Cases, and reports as follows: 

(a) The following applications recommended for approval by the 
sub-committee, be approved: 

Alice Ashton (tenant) , 6128 Chester Street 
Mary M. Cromb (tenant), 3095 East 26th Avenue 
Margaret Dawson (tenant) , 6128 Chester Street 
Mrs, Sylvina Dionne (tenant), 6128 Chester Street 
Tina Dueck (tenant) , 6128 Chester Street 
Justina Dyck (tenant) , 6128 Chester Street 
Miss Anna Enns (tenant) , 6128 Chester Street 
Elizabeth Funk (tenant) , 6128 Chester Street 
Mrs, Helen C, Gompf (tenant), 1385 East 7th Avenue 
Mrs. Hazel Holmstrom (owner), 5624 Tyne Street 
Elizabeth Klassen (tenant) , 6128 Chester Street 
Mrs, Lenora C. McRobb (owner), 5215 Elgin Street 
Mrs. Lily Schindel (owner), 6637 Sherbrooke Street 
Mrs. Ida Sikstrom (tenant), 6128 Chester Street 

(b) The following application be approved for six months from 
the date of this Resolution: 

Harold and Nellie Bobb (tenants), 8095 St, George Street 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont 'd ) 

Report of Special Committee 
re Illegal Suites (cont'd) 

(c) The following applications be approved for one year from 
the date of this Resolution: 

Edward P. Banbury (tenant), 5137 Rupert Street 
Anton Baraka (tenant) , 2535 East 1st Avenue 
Thomas Matthew Burke (tenant) , 2447 Adanac Street 
Mr. Mangal Singh Sandhu (owner), 4336 Perry Street 
Mrs. Shirley L. West (owner), 92 West 22nd Avenue 

(d) The following application be not approved: 

Miss Judith Loree Walls (tenant), 2610 West 10th Avenue 

(e) in respect to the above mentioned, the City Building 
Inspector be instructed to carry out the policy as adopted 
by Council on December 17, 1963, and as amended by Council 
on November 10, 1964." 

MOVED by Aid. Bird, 

THAT the foregoing report of the Special Committee re Illegal 
Suites, Hardship Cases, be approved. 

- CARRIED 

I. Request for Parade in Downtown Area 
April 18, 1970 

MOVED by Aid. Bird, 

THAT, pursuant to Board of Administration report of April 13, 
1970, the Vietnam Action Committee be permitted to hold a parade 
on Saturday, April 18th, 1970, at 11:15 a.m. from Thornton Park 
to the Courthouse via Hastings, Granville and Georgia Streets, the 
parade to assemble at Thornton Park and disperse at the Court House; 

FURTHER THAT permission not be granted for the use of a sound 
truck . 

- CARRIED 

J. Report of Standing Committee on Finance 
April 2, 1970 and April 9, 1970 

The Vancouver City Council considered the report of the Standing 
Committee on Finance with regard to meetings of the Committee held 
on April 2, and April 9, 1970, and took action as follows: after 
hearing from the Chairman of the Finance Committee in eacn case: 

PART I 

Clause 1 1970 Civic Grant Requests 

The detailed account of current applications, and the Committee's 
actions thereon were studied. Independent action was taken on each 
item which, in several cases, was determined only after several 
motions and amendments were dealt with. The Council, however, 
agreed that one concluding motion could be passed to record the 
Council's final action in each case. The record includes the 
negative voting of those members of Council so requesting. The 
Council action is as follows therefore: 


A. MOVED by Aid. Broome, 

THAT grants be approved as follows: 

- CARRIED BY THE 
REQUIRED MAJORITY 
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Report of Standing Committee 
on Finance (cont 'd) 


Grant 
App 'n. 
Numb er 

615 


Name 


Prov. Gov't of 
B.C. - T.B. Per 
Capita 


Tpproved 
Grant 
$ 


46,000 


Conditions or Other 
Council Action 


The Board of Administration to 
prepare for consideration of 
Council a resolution for sub- 
mission to the Union of British 
Columbia Municipalities based 
on the Regional Hospital 
District assuming all charges 
for this service. 


635 Vancouver Housing 48,380 

Authority 


105 Family Services 

Centre 


15,184 Subject to 507o of the amount 
being recoverable from the 
Federal Government and 25% from 
the Provincial Government under 
the Canada Assistance Plan, 

Further, if these recoverable 
funds are not forthcoming in 
1970, the organization's request 
be further reviewed later this 
year . 


107 The Activators 

Society of B.C 


2, 500 


110 


Dugout Day Centre 


2. 700 


111 


Meals on Wheels 


833 


115 Fraserview- 

Killarney Area 
Council 


3,500 Neighbourhood information 

services presently provided 
under varying auspices to be 
reviewed during 1970. 


151 Western Institute 6,200 

for the Deaf 

173 Salvation Army 11,065 


Including Special Water Rates 


176 Vancouver Inner 10,000 

City Service 
Pro j ect 


For legal aid services subject 
to the receipt by the Joint 
Technical Committee of an 
audited statement from a 
Certified or Chartered Account- 
ant covering the legal aid 
program. 


188 The John Howard 

Society of B.C. 


2,500 


cont 'd . . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Report of Standing Committee 
on Finance (cont'd) 


Approved 

Grant Name Grant Conditions or Other 

App'n. I Council Action 

Number 


194 Central City 787 In Lieu of Special Water Rates 

Mission 

196 Vancouver Indian 

Centre Society 12,000 


198 Canadian 4,000 Subject to the amount being 

Paraplegic shareable under the Canada 

Association Assistance Plan. 


220 Y.M.C.A. Devel- 41,666 

opment Fund 

230 Canadian Red 10,000 

Cross Society 

310 Kiwanis Musical 600 

Festival 


350/55 Vancouver Art 91,000 
Gallery 
Association 

3,332 


For operating and maintenance 
costs . 

For non-recurring building 
repairs . 

Request for additional amount 
of $4,000 to employ a Registrar 
for the Gallery was not 
approved . 


380 Vancouver 31,000 $6,000 of this grant to be 

Symphony Society total earmarked for children's 

programs . 


545/6 Big Brothers of 12,500 
B.C. (Lower Main- 
land Chapter) 

550 Vancouver Ss Lower 10,000 

Mainland Industrial 
Development 
Commission 


555 Vancouver Visitors 100,000 
Bureau 

585 Town Planning 3,000 
Commission 


cont 'd , 
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Report of Standing Committee 
on Finance (cont'd) 


14 


Grant 
App 'n. 
Number 

590 


Name 


Vancouver 
Traffic & 
Safety 
Council 


Approved 
Grant 

1 


The same rate 
as was applied 
last year pro 
rata up to an 
amount of 
$20,000. 


Conditions or Other 
Council Action 


Whilst the Motor Vehicle 
Inspection Station is owned 
and operated by the City of 
Vancouver 


610 Kiwassa 

Neighbourhood 
Services Assn. 


3,000 


650 Mission to 

Seamen 


600 


672/74 
/75 


Boys Clubs of 
Vancouver 


8,330 $3,330 is for services in 

1969 and $5,000 to continue 
services for six months in 
1970. 

No additional payments until 
a report on delinquency, due 
in April, 1970, from the Joint 
Technical Committee has been 
completed . 


676 


682 


904 


950 


Metropol itan 

Communities 

Council 

Canadian 
Diabetic 
Association 

Youth Employ- 
ment Services 
(Y.M.C.A.) 


International 
Peace Arch 
Association 


1, 500 


1.000 


3.600 


100 


Subject to the condition that 
the program be essentially 
youth organized and youth 
managed to the satisfaction 
of the Joint Technical Committee. 


995 Sundry Grants 41,428 

in Lieu of 
Taxes 

1042 City Hall 350 

Choristers 

118 Crisis Inter- 5,000 

vention & Suicide 
Prevention Centre 
for Greater 
Vancouver 


cont 'd . 
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Report of Standing Committee 
on Finance (cont 'd) 


Grant 
App 'n , 

Number 

386 


540 
566 
955 
1060 


315/16 


640/41 
953 


Name 


The Community 
Music School 

B.C. 85 Yukon 
Chamber of Mines 

Native Daughters 
of B. C. 

Festival of 
Forestry 

Y.W.C.A. 


Approved 
Grant 
$ 

5,150 

3,000 
600 

3, 500 

7,200 


Playhouse 
Theatre Company 


20,000 


Neighbourhood 
Services Assn, 

Vancouver Sea 
Festival 


20,000 


Conditions or Other 
Council Action 


Non-recurring basis 


Specifically earmarked for 
group work programs at the 
Pender Y.W.C.A., as recommendec 
by the Joint Technical 
Committee. 

Arrears of rental (i.e. approx. 
$5,000) to be a first charge. 

Further, grant is subject to 
appropriate financial assis- 
tance from Canada Council and 
B.C. Cultural Fund. 

The amount in lieu of rental 
for 1970 season ($29,000) was 
deferred for the time being 
pending further information 
respecting the organization's 
financial position, 

MOVED by Aid. Broome & CARRIED 

THAT the Playhouse Theatre 
Company be requested to invite 
the City Council to arrange 
City representation on the 
membership of the organiza- 
tion's Board; His Worship 
the Mayor to so request. 


Same as 1969 (i.e. 

(a) an outright grant of 
$10,000 

(b) a further grant on a 
matching grant basis 
of dollar for dollar 
of any contribution to 
the Festival from any 
source other than the 
two Senior Governments, 

up to a maximum of $10,000) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Report of Standing Committee 
on Finance (cont 'd) 

B. MOVED by Aid, Adams, 

THAT delegations be heard by the Finance Committee as 

follows : 

- CARRIED 


Grant 
App 'n. 
Number 

117 


Name 


Outward Bound B.C. 

(Grant request is $11,200 . 
Joint Technical Committee recommended 
$5,250 subject to condition. 
Finance Committee recommended no action) 


320 


Vancouver Opera Association 
(Grant request is $19,500) 
(Finance Committee recommended 
$11,325) 


384 


Vancouver's Theatre in the Park 
(Grant request is $1,500) 
(Finance Committee recommended 
be deferred for delegation) 


388 


John Oliver School Choir 

(Grant request is $1,800) 
(Finance Committee recommended 
that no action be taken) 


C. MOVED by Aid. Adams, 

THAT no further action be taken in respect of the following 
applications . 

- CARRIED 


Grant App 'n, 
Number 


Name 


112 


Lower Mainland Society for Resident Physically Handicapped 
(Did not request a specific amount) 


113 


Vancouver Neurological Centre 

(Requested grant of $10,000) 


114 


Lower Mainland St, Leonards Society 

(Requested grant of $1,000) 


139 


Christmas Gifts City Supervised Nursing Homes 
(Requested grant of $100) 


390 


Vancouver Junior Club for the Performing Arts 
(Requested grant of $1,000) 


cont 'd , 
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Report of Standing Committee 
on Finance (cont'd) 

C . ' No further action' (cont'd ) 

Name 
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Grant App'n 
Number 

570 


Vancouver Horticultural Society 

(Requested grant of $4,000) 


605 


Riley Park Area Council 

(Requested grant of $4,250) 


750 


The National Ski Team Fund 

(Did not request a specific amount) 


960 


Pharmaceutical Association of B.C. 

(Requested grant of $1,500) 


1037 


Vancouver Kiwanis Boys Pipe Band 

(Requested grant of $3,000) 


1052 


Youth Communication Centre (Cool Aid) 
(Requested grant of $25,370) 


1061 


Social Designs Society 

(Requested grant of $2,000) 


1065 


C.B.C. Vancouver Radio Orchestra 
(Requested grant of $235) 


1070 


Variety Clubs International 

(Requested grant of $1,715) 


141 


575 


United Community Services 

(Requested grant of $12,500) 


r AMfNOED 

Vancouver Chamber of Commerce (Clean-up Week) srk PAG&^i-a 
(Requested grant of $500) 


116 


Laurel House Society 

(Did not request a specific amount) 


568 


Women's Canadian Club 

(Requested grant of $500) 

Action Committee for Unemployed Students 
(Requested grant of $2,500 - Joint 
Technical Committee recommended against) 

Opportunities Office 

(Requested grant of $8,110 - Joint 
Technical Committee recommended against) 


Zone Ten Boys Club 

(Requested grant of $324 - Joint 
Technical Committee recommended against) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Report of Standing Committee on 
Finance (cont 'd) 

D. MOVED by Aid. Adams, 

THAT action be taken as shown hereunder respecting the 
following grant applications, 

- CARRIED 
Council Action 


Grant 
App 'n. 
Number 

191 


Name 


Victorian Order of Nurses 
(Grant request of $30,000) 


Deferred pending report from 
Board of Administration on the 
grant to be made by the Pro- 
vincial Government to the 
Organization . 


1050 


Volunteers for Seniors 
(Grant request of $5,000) 


Deferred pending review by 
Board of Administration on 
service provided by the organ- 
ization and whether service can 
be assumed by another agency. 


530 


B.C, - S.P.C.A. 
(Grant request of $5,000) 


Deferred to next meeting for 
further consideration. 


E. 


Grant 
App 'n. 
Number 

114 


176 


MISCELLANEOUS 
(Council Information only ) 
Name 

Lower Mainland St, Leonards Society 

A motion by Alderman Linnell to approve 
$1,000 FAILED. 

Alderman Linnell is recorded against the 
motion to take 'no action'. 

Vancouver Inner City Service Project 

A motion by Alderman Hardwick to approve 
$16,000 FAILED. 


188 


The John Howard Society of B.C, 

A motion by Alderman Linnell to approve 
$4,000 FAILED. 


cont 'd , . . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Report of Standing Committee 
on Finance (cont 'd) 

E. Miscellaneous Council Information Only (cont'd.) 

Grant Name 

App 'n. 

Number 


19 


350/55 


380 


555 


575 


Vancouver Art Gallery to employ a Registrar 

The following motions FAILED : 

Alderman Wilson - $2,000 
Alderman Phillips - $4,000 

Vancouver Symphony Society 

The following motions FAILED : 

Alderman Adams - $25,000 
Alderman Phillips - $30,000 

plus matching grant to extent of 
increase in grants which may be 
received from the neighbouring 
municipalities . 

Vancouver Visitors Bureau 

The following motions FAILED : 

Alderman Rankin - $ 75,000 
Alderman Phillips - 110,000 
Alderman Linnell - 125,000 

Vancouver Chamber of Commerce (Clean-up Week) 

A motion by Alderman Wilson to approve 
$500 FAILED. 


315/16 


Playhouse Theatre Company 

The following motions FAILED : 


Alderman Phillips - 


Alderman Bird: 
as amended by 
Alderman Wilson 


That a cash grant of 
$10,000 be approved subject 
to financial assistance 
from the Canada Council 
and the B.C. Cultural Fund 

Further, that the City 
approve an additional grant 
on a matching basis with 
grants from surrounding 
municipalities up to a 
total of $10,000 from such 
municipalities (LOST) 

That a grant of $20,000 be 
approved subject to appro- 
priate grants from Canada 
Council and B.C. Cultural 
Fund (LOST) 

cont *d . . . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont 'd ) 

Report of Standing Committee on 
Finance (cont'd) 


E. Miscellaneous Council Information Only (cont'd ) 


Grant Name 

App 'n. 

Number 

568 Women's Canadian Club 

A motion by Alderman Wilson to approve 
$500 FAILED. 


953 Vancouver Sea Festival 

A motion by Alderman Linnell for an outright 
grant of $10,000 with a further grant of 
$5,000 on a matching basis with the 
Provincial Government, and a further 
$5,000 on a matching basis with the 
surrounding waterfront municipalities 
FAILED. I 


F. Balance of report of Standing Committee 
on Finance 


MOVED by Aid. Adams, 

THAT Clauses 2 and 3 of Part I of the report of the Standing 
Committee on Finance, dated April 2, and April 9, 1970, be adopted 
and Part II, including Clause 4, be received for information. 

- CARRIED 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Adams, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT the report of the Committee of the Whole be adopted. 


- CARRIED 


Regular Council, April 14, 1970 
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MOTIONS 


1. Condition of Property: 
833 Pacific Street 

On April 7th, Notice was given of the following motion, 
seconded this day by Alderman Calder: 

MOVED by Aid. Phillips, 
SECONDED by Aid. Calder, 

"THAT WHEREAS complaints have been received in respect of the 
condition of the lands and premises situate at 833 Pacific Street; 

AND WHEREAS Council is considering invoking the appropriate 
provisions of Section 324A of the Vancouver Charter in respect of 
the said lands and premises; 

THEREFORE BE IT RESOLVED that the Corporation Counsel be 
instructed to prepare the appropriate resolution, and after service 
of the same upon the owners of the subject property, the said 
owners be invited to appear before Council to show cause; why the 
said resolution should not be passed," 


The motion was put and, - CARRIED 


2. Civic Dinner 


MOVED by Aid. Adams, 
SECONDED by Aid. Wilson, 

THAT authority be granted for the annual Civic dinner to be 
held in honour of the Freemen of the City and members of Public 
Boards and Commissions, et al , on Thursday, April 30, 1970, at 
Marine Drive Golf Club, with arrangements being left in the hands 
of the Entertainment and Civic Recognition Committee. 

- CARRIED 


NOTICE OF MOTION 


1. Retail Use in 

M-1 and M-2 Areas 


Alderman Linnell and Alderman Broome gave Notice of the 
following Motion, which was recognized by the Chair: 

"THAT in M-1 and M-2 areas only one-tenth of the permitted use 
be allowed for retail use; 

FURTHER THAT the Director of Planning be requested to make an 
application to amend the Zoning and Development By-law and 
submit it to Council as soon as possible, but not later than 
one month from this date." 

(notioe) 


The Council adjourned at approximately 5:50 p.m. 


*** 


The foregoing are Minutes of the Regular Council meeting dated 
April 14, 1970, and the reports referred to are those on Page(s) 
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The followin,>:; is a report of the Board of Administration: 


WORKS & UTILITY MATTERS 


CITY ENGINEER'S REPORT 
( Dated April 10th. 1970 ) 


1. Prior approval of Expenditures 

under 1970 Sewers Capital Budget 

"The 1969 Sewers Capital Budget is almost fully appropriated. 
Advance approval by the City Councr.l of funds from the 1970 Sewers Capital 
Budget is therefore requested for the following projects: 

(a) Lane East of Main Street between Union Street and Prior Street 

Replacement of this old sewer by separate sewers is requi:'ed 
immediately tc permit the contractor to construct approaches to the Georgia 
Viaduct Replacement and to provide drainage to the Viaduct approaches. 

The estimated cost is $20,000. 

I RECOMMEND that $20,000 be appropriated from Item 3-06-03 
'Miscellaneous - Provision for Unspecified Projects'' in the 1970 Sewers 
Capital Budget, in advance of approval of the 1970 Capital Budget. 

(b) Union Street between Main Street and Columbia-Quebec Connector 

New separate sewers are ..-equired to cut off a section of the sewer 
in the lane west of Main Street which is being abandoned as a result of the 
construction of the Georgia Viaduct Replacement and to drain the Viaduct 
approaches. As this portion of the combined system is being converted to 
separate sewers, reconnection of the sanitary sewer connection from the 
B.C. Hydro substation at Georgia Street is also required. 

The estimated cost is $21,000. 

I RECOMMEND that $21,000 be appropriated from Item 3-06-03 
'Miscellaneous - Provision fo:- Unspecified Projects' in the 1970 Sowcra 
Capital Budget, in advance of approval of the 1970 Capital Budget. 

(c) Relief of Willow Street Trunk Sewer 

The sum of $110,000 was approved under the I969 Sewers Capital Budget 
for this purpose, based on preliminary designs and estimates. Detailed 
studies of the drainage area, served by this trunk sewer show that a larger 
relief sewer than originally , indicated must be built to provide for future 
extensions and relief of other sewers to the south. The relief tirink 
sewer construction now required is from 22nd Avenue and Laurel Street to 
17th Avenue and Willow Street. An additional $30,000 is required to cover 
the cost of the larger pipes and the increase in costs since ths 
preliminary dcpign and estimate was made. 


cont/d 
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I RECOMMExND that Accoimt Code 0115/5003 in the 1969 Sewers Capital 
Pudjet be increased by $30,000 to $U0,000 and that the $30,000 be provided 
from Item 3-04-03 ' Recor.structioa and Relief - Provision for;Further 
Projects' in the 1970 Sewers Capital Budget," in advance of approval of ths 
1970 Capital Budget. 

Your Board RECOMMENDS that the foregoing be approved. 

Z. Installation of Water Mains, 1969 Capital Budget 

"The following water main replacements are required due to leaks: 

WATER WORKS PROJECT 917 

Street or Avenue Fi-om To 

Dirummond Drive 2.id Avenue 4th Avenue 

Glen Drive Pender Street Keefer Street 

Glen Drive Union Street Venables Street 

10th Avenue Clark .'Jrive Woodland Drive 

10th Avenue Commercial Drive + 80' East 

Grandview Highway Rupert Street + 60' West 

The estimated cost of Project 917 is $32,000. The funds for this 
project are available in the 1969 Capital Budget, 'Provision for Unspscified 
Projects', Acc()\mt No. 125/3901. 

I RECOMMEND that the water mains be replaced on the above-listed 
streets and that $32,000 be appropriated from Account No. 125/3901, 'Provisior 
for Unspecified Projects' ." 

Your Board RECOMMENDS that the foregoing be approved. 

3 . Proposed Spur Track Crossing Glen Drive North of 5th Avenue 

"An application has been received from Burlington Northern Inc. 
to construct a spur track across Glen Drive, 330' north of 5th Avenue to 
serve Sealand Services Incorporated. 

I recommend that: 

{9} The application be approved subject to the conditions set out 

in the Steindard Railway Crossing Agreement which includes in its 
provisions that all costs, actual and related, of constiniction, 
maintenance and removal be paid for by the applicant. 

(b) Your Engineer be authorized to sign the application plan to the 
Railway Transport Committee on behalf of the City: 

i^ after the plan has been amended to his satisfaction. 

ii^ when £;n undertaking has been received from Burlington 

Northern Inc. to execute a Standard Railway Crossing Agreement. 

Your Board RECOMKtiWDS that the foregoing be approved. 

4. 1969 Capital Budget - Water Works 

"The following water main enlargement is required to improve the 
capacity for fire protection. 

Haro Street - From Bute Street to Thurlow Street 

The e.stimated cost for this project is $9,500. Funds are available 
from the I969 Water Capital Budget under Account No. 125/3901, 'Provision for 
Unspecified Projects'. 

I RECOMMEND that a new vater main be installed on the above named street 
and that $9,500 be appropriated from Account Code 125/3901, 'Provision for 
Unspecified Projects'." 

Your Board RECOMMENDS that the foregoing be approv^xi. 

cont/d 
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5 . Sale of a Portion of City-owned Lot D, Blocks 4- to 8 ahd 14. to 19, 
D.L. 195} situated on the North side of Victoria Diversion East of 
Victoria Drive - the New Che].sea Society 

"'ihen Block 13, D.L. 195 , was re- zoned from RSI to GDI for the 
development of the New Chelsea Society Senior Citizens Housing Project, 
one of the conditions of re-zoning was that the Society purchase /the 
portion of City-owned Lot D abutting Block 13. At that time, Ci^y Council 
was advised that the sale of the poi'tion of Lot D could not be completed 
in that this portion of the lot was being used to provide vehicular access 
to Lot lU, at the north-east corn-sr of Victoria Drive and Victorf-ia Drive 
Diversion. Council was further advised that the Socj.ety had submitted a 
letter dated March 30th, 1967, undertaking to purchase the aforementioned 
portion of Lot D for the sum of $50.00 when the City land could be offered 
for sale. The re-zoning application was subsequently approved on this 
basis . 

The Society is proposing further construction on Lot 13 and requires; 
tl'.e portion of Lot D for floor space ratio. The poi'tion of Lot D involved in 
still required for access purposes to the adjoining lots to the west. 

I RECOMMEND that the portion o f Lot D lying between the southerly 
production of the westerly and easterly boundaries of Block 13 be sold to 
the new Chelsea Society subject tq the following conditions: 

a) The sale price to be the sxrni of $50.00. 

b) The portion of Lot D to be sold be consolidated with Block 13 
to form one parcel. 

c) The Society to grant the City an easement to provide vehicular 
access to Lot 14., Blocks 11 and 12, D.L. 195 for as long as required 
for this purpose. 

d) In order to satisfy the requirements of the Subdivision Control 
By-law, that the balance of Lot D lying to the west of the area to be 
sold to the New Chelsea Society, be dedicated for highway by Council 
Resolution as a temporary measure. 

e) An agreement satisfactory to the Corporation Counsel and City Engineer." 

Your Board RECOMMENDS that the foregoing be approved. 

6. Lease of Carrall Street End North of Water Street 

"An application has been received from the two abutting owners, namely 
Lee Importers Ltd. and Townsite Trading Company Ltd. to lease Carrall Street 
End north of Water Street. 

I RECOMMEND that Carrall Street north of Water Street be closed and 
stopped up and leased jointly to the applicants, subject to the following 
conditions: 

a) The term to be two years subject to one month's notice of cancellation 
if required for any municipal purpose. 

b) , The monthly rental to be $200 in accoraance with the Recommendation ol' 

the Supervisor of Property & Insurance. 

The use to be for parking and unloading purposes only. 

d) No buildings to ho constinicted upon the lease area and no grade 
alterations to be made therein. 

e) An agreement satisfactory to the Corporation Counsel and Cily I'lngintur." 

Your Board RKGOMMKNDS that tlie foregoing be approvixi . 
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RECOMMENDATION 

7. Underground Wiring to Serve the Proposed Subdivison 
of Land in the City of Varicouver 

Preliminary approval has been granted by the Approving Officer to 
the subdivision of the following properties: 

1. Lot 20, Block "G", D.L. 2027 - 4276 MacDonald Street (See 
Dwg . S . 1 6 5 ) 

2. Lot 3, Block 33, D.L. 526 - 1538 Matthews Avenue (See Dwg. 
S. 166) 

3. Lot 3, S]ih. 1, Block 158, D.L. 540 - 4576 West 12th Ave. 
(See Dwg. S.167) 

4. Amended Lots 159 and 161, Blocks 1-8, D.L. 722 - 2157-2165 
East 47th Avenue, (See Dwg. S.168) 

5. City-owned Parcel "Y" of Lots E,F, & G, Blocks 8 & 9; Lot B, 
Block 4, Lot B, Block 5 and Lot 13, all in D.L. 756 - E/S 
3200 and 3300 Block Knight Street (See Dwg. S.169) 

6. Lot 1, Sub. 'A', 'B' and W.% 'E', Blocks 1-6, D.L. 321 - 2844 
West 41st Avenue, (See Dwg. S.170) 

7. Lot 52, Block 3, D.L. 657 - 471 East 59th Avenue (See Dwg. S.l 
N.B. Drawings are on file with the City Clerk 

Final approval of the above-noted subdivisions could only be qrante^ 
upon compliance with the following condition: 

"That the applicant enters into an agreement with the City that 
will ensure that all power, telephone and other wire or cable 
within the subdivision shall be installed underground at no 
cost to the City," as prescribed under Section #18 of the Sub- 
division Control By-law. 

Under Section #19 of the By-law, "the City Council may waive the 
requirements of Section #18 with respect to any particular wire or 
cable or to all wires or cables within a subdivision if the Council 
deems that the applicant would be put to an unreasonable expense in 
placing such wires or cables underground." 

The Director of Planning and the City Engineer are of the opinion t^ 
subdividers would be put to an unreasonable expense in placing such 
wires and cables underground as these are minor subdivisions in 
developed blocks which are already served by overhead wires located 
on the adjoining streets. 

It is therefore recommended by the Director of Plannina and the 
City Engineer that City Council waive the said requirements of 
Section #18 of the Subdivision Control By-law for the above-noted 
subdivisions . 

Your Board 

RECOMMENDS that the recommendations of the Director of Planning and the 
City Engineer be adopted. 


* * * * * 


jR ADO?T!Gk' SEE ?AGErs)^.U^... 


;:.f,;i41970 


267 


Board of Administration, April 10, 1970 


(LICENSES - 1) 


LICENSES & CLAIMS MATTERS 


RECOMMENDATION : 


1 . Ridley Ice Ltd. vs. City 

The Corporation Counsel reports as follows : 

"This is an action against the City for damage done to the 
Ridley Ice plant at 73rd Avenue and Hudson Street in 1961 
which resulted (as was found by the Court of Appeal) from an 
improperly installed catch basin in the adjoining lane. 
Water escaped from the bottom of the catch basin, flowed 
under the building, froze, and raised the building cracking 
it from foundation to the roof. 

The action has been going on through the Supreme Court to 
the Court of Appeal for approximately eight years. 

The amount of the damage to the building has been assessed 
by the Court, and judgment entered in the sum of $203,041.52, 
which was recently paid. There still remains, however, a 
further damage item, namely, the 'downtime' whilst the building 
is rebuilt. 

In our negotiations with the solicitors it is suggested that 
rather than go back to Court to have this assessed, we should 
close off the lawsuit and substitute an agreement setting out 
how this is to be established and the terms under which it 
becomes payable, and setting a final date by which it must be 
established or the City released. I am of the opinion that 
this is preferable to leaving the matter in abeyance to be 
processed through the Court again. I believe it gives both 
parties, the City and Ridley's, a better opportunity to define 
the remaining problems of damage and to settle them more 
expeditiously and at less cost. A draft form of agreement 
has been worked out with the solicitors for Ridley Ice Ltd. 
which in my opinion satisfactorily protects the City and 
provides for a fair and proper method of settling this head 
of damage. A copy is available for any Member of Council 
who might wish to examine the formal proposals. 

In view of the above, I recommend that the final item of damage 
claim in the Ridley Ice action for damage be settled and con- 
cluded in the terms of the draft agreement in lieu of returning 
to Court proceedings, and that the Mayor and the City Clerk be 
authorized to execute the same." 

Your Board 

RECOMMENDS that the foregoing recommendation of the Corporation 
Counsel be approved. 
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FINANCE MATTERS 

R3C0MMENDATI0NS 

1 . Charter Amendments 

The Corporation Counsel reports as follows: 

"The Bill covering the amendments to the Vancouver Charter 
has now received Third Reading but has yet to receive royal 
assent. The Bill as amended in the Select Committee on 
Standing Orders and Private Bills varies from the Bill as 
Introduced in the following respects: 

(a) Section 13 of the Bill enacted Section 206C to authorize 
Council to pass a by-law to provide a pension for any 
member who has served for a period of not less than 
eight years. The minimum period of service was increased 
to twelve years. 

(b) The section authorizing the imposition of a hotel room 
tax was deleted. 

(c) The wording of the section providing for exemption from 
taxation for machinery and equipment used for the control 
or abatement of pollution was altered, but the effect 
remains the same. 

(d) The section dealing with the obligation of the Provincial 
Court Clerk to submit an estimate of anticipated revenues 
and expenditures was altered to read as follows: 

"The office of the Clerk of the Provincial Court 
shall be deemed to be a department of the city 
and the Clerk shall be deemed to be the department 
head and shall, subject to the Provincial Court 
Act, be subject to all the regulations applicable 
thereto . " 

(e) The section which would have had the effect of removing 
from the jurisdiction of the Board of Police Commissioners 
the administration of justice, was deleted. 

Apart from these, and two slight changes in the wording of 
sections 23 and 25, the Bill was passed as submitted. 

It is brought to the attention of Council tha-^ this Act brings 
within the city limits a triangular parcel of land lying 
between the extension Westerly of 29th Avenue and King Edward 
Avenue, West of Camosun Street, and the occupants of this land 
will be entitled to normal city services including Police and 
Fire Protection." 

Your Board submits the foregoing report of the Corporation 
Counsel for the information of Council and 

RECOMMENDS that item (a) respecting Section 206C be referred to the 
Board of Administration for the necessary action. 
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2 . Restoration of "St. Roch" 

The Director of Museums reports as follows: 

"The 'St. Roch' is designated by the Federal Government as a 
structure of 'National historic importance' and there is an 
agreement between the Federal Government and the City of 
Vancouver setting out the relative responsibilities. Clause 9 
of this agreement reads as follows: 

'Within three (3) years after the moisture content of the 
fabric of the hull of the "St. Roch" is reduced to a point 
mutually satisfactory to the agents appointed by the 
parties hereto pursuant to section 4 hereof. Her Majesty 
will : 

a. restore the "St. Roch" to a sound and safe con- 
dition and in such a manner that the vessel will 
appear as it did at a sj^ecific period in its history 
which is mutually agreed to by the Minister and the 
City and in particular but without restricting the 
generality of the foregoing replace all of the 
rotten and weakened timbers in the hull of the 

"St. Roch" and 

b. provide a system of supporting cradles for the 
"St. Roch". 

Her Majesty's liability hereunder shall be subject to funds 
being appropriated by Parliament for the purposes of this 
agreement . ' 

Since the 'St. Roch' shelter was constructed, the City has been 
carrying out, in consultation with the Federal Government, a 
program of dehumidif ication and the drying out has proceeded to 
a point when restoration is possible. For the past twelve 
months naval architects of the Department of Indian Affairs and 
Northern Development have been preparing drawings of the 'St. 
Roch' as a prelude to restoration. The agreement in Clause 9 
quoted above states that the restoration of the 'St. Roch' shall 
be such that ' . . .the vessel will appear as it did at a specific 
period in its history which is mutually agreed to by the Minister 
and the City . . . ' After considerable discussion with the Depart- 
ment of Indian Affairs and Northern Development, the Greater 
Vancouver Civic Museum and Planetarium Board, at its meeting on 
November 12, 1969, passed the following resolution: 

'The Board RESOLVED that the Federal Government be advised 
that the configuration of the St. Roch of the year 1944 
would be acceptable to the Greater Vancouver Civic Museum 
and Planetarium Board, and 

FURTHER RESOLVED that all material taken from the vessel 
during the restoration become the property of the City of 
Vancouver, under the control of this Board.' ' 
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Clause No. 2 (Cont'd.) 


Accordingly, I recommend that the City Clerk be requested td 
advise the Minister of Indian Affairs and Northern Development 
that, in accordance with Clause 9 of the agreement between the 
Federal Government and the City of Vancouver on the 'St. Roch ' , 
the City agrees that the appropriate configuration for restora- 
tion is that of the year 1944 and requests the Minister to 
initiate restoration with all possible speed. 

It is further recommended that all material taken from the 
vessel during the restoration become the property of the City 
of Vancouver under the control of the Greater Vancouver Civic 
Museum and Planetarium Board." 

Your Board RECOMMENDS the foregoing recommendations of the 
Director of Museums be adopted. 


CONSIDERATION 


3. Pacific National Exhibition re 
Proposed "Sky Glider" 

The Corporation Counsel reports as follows: 

"I have read the letter received from Davis and Company on 
behalf of the P.N.E. requesting that, in respect of the 
proposed 'Sky Glider', the provision in the lease which 
provides that buildings, installations, facilities and 
improvements placed on the P.N.E. grounds become the property 
of the City, be waived. 

The P.N.E. is to receive a percentage of gross profits 
received from the operation of the ride . Because of the 
large capital investment required to construct the ride, 
it is reasonable and in accordance with normal business 
practice to request such a waiver. 

Should Council agree to grant the waiver, I would recommend 
that the following conditions apply: 

(a) the waiver to be in a form satisfactory to the 
Corporation Counsel; 

(b) that Murray-Latta Recreations Ltd. be required 
to obtain liability insurance in an amount and 
form satisfactory to the Corporation Counsel." 

Your Board submits the above report for Council's considera 

tion . 


(Copies of the letter from Davis & Company dated April 1, 1970, 
are circulated for the information of Council.) 
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4. Vancouver Public Library 
Board - Appointments 

At the Council meeting held December 16, 1969, the Board 
of Administration submitted for the consideration of Council a report 
dealing with appointments to the Vancouver Public Library Board and 
also dealing with the comments of the School Board and the Park Board. 
At that time. Council passed the following resolution: 

"THAT further consideration of this clause be tabled pending 
reaction received by the City Clerk from the three Boards 
involved in respect of the proposal that the Social Develop- 
ment Committee be enlarged to include a representative from 
the Library Board." 

Circulated for the information of the Members of Council 
are copies of letters received from the Board of School Trustees, the 
Board of Parks Commissioners and from the Social Development Committee 
in compliance with the instruction of Council. Also recirculated is 
the Board of Administration Report dated December 12, 1969. 

Your Board wishes to draw Council's attention to the letter 
of the Board of School Trustees which reminds Council of its request 
to have a Trustee appointed directly to the Library Board. 

Your Board brings this correspondence and the tabled report 
of the Board of Administration foirward for the consideration and 
instruction of Council . 

INFORMATION 

5. Tender Awards: 
February - March, 1970 

In accordance with Council policy, contracts for thd 
following supplies were awarded by the Board of Administration for 
the months of February and March, 1970: 

Scotchlite Sheeting 
Lumber 

Light Coloured Rags 
Wooden Meter Boxes 

Special Street Trolley & Street Lighting Poles 

Copies of the details of these tender awards are circulated. 

Your Board submits the foregoing for the information of 

Council . 
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6 . Municipal Superannuation 

The Corporation Counsel reports as follows: 

"The Municipal Superannuation Act was amended by Message to the 
following effect: 

Section 1: By adding, after clause (b) , the following as 
clause (c) : - 

'(c) adding, after subsection (3) of section 8, the 
following as subsections (4) , (5) , and (6) :- 

' (4) Where the increases provided under subsection (2) of 
section 8, including increases under clause (d) of sub- 
section (3) of section 10, are less than two dollari^ and 
fifty cents per month for each year, not exceeding 
twenty-five years in total, of completed pensionable 
service in the case of retired employees, or one dollar 
and seventy-five cents per month for each year, not 
exceeding twenty-five years in total, of her huslqand's 
completed pensionable service in the case of a widow of 
a former employee or pensioner, the Commissioner shall 
increase the superannuation allowance for those retired 
employees or widows who were granted allowances prior 
to the first day of April, 1957, by an amount required 
to pay the amount of the total increase under this sub- 
section . 

' (5) The employer shall reimburse the Commissioner for 
the amount required to pay the increases under sub- 
section (4) . 

' (6) Subsections (4) and (5) come into force on a date 
to be fixed by the Lieutenant-Governor by his 
Proclamation. ' 

I am bringing this to the attention of Council in view of the 
action of the Standing Committee on Finance on March 19th, 
1970. " 

Your Board submits t"|ie foregoing report of the Corporation 
Counsel for the information of Council . 


FOR ADOPTiO:! Ill ^kQl[S) .lkk:.z2:^ 
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BOARD OF ADMINISTRATION 
PERSONNEL MATTERS 
REGULAR REPORT A fiRIL 3. 1970 

RECOMMENDATION 

1. Regulations & Procedures Pertaining 
to the Occupational Health Plan 
for Firefighters 

The Director of Personnel Services reports as follows: 

"On January 16, 1962, City Council adopted the Board of 
Administration report of January 1;, 1962, covering an 
Occupational Health Plan for Firefighters. The plan 
has been operating effectively with the full cooperation 
of the department and the union. 

Although the plan was approved by both the City and the 
employees concerned, it was never included in the manual 
of Personnel Regulations & Procedures. 

The Director of Personnel Services now recommends that 
the plan, which is circulated, be included in the above 
mentioned manual, and the Union agrees herein." 

Your Board RECOMMENDS that the recommendation of the 
Director of Personnel Services be adopted. 
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PROPERTY MATTERS 


APRIL 10. 1970 


The Board, considered, matters pertaining to Properties and submits 
the following report. 


PART I 


SALES 


RECOMMENDATIONS 


1. RECOMMENDED that the following offer received by the 

Supervisor of Property and Insurance be approved under the terms 
and conditions set down by City Council: 

Re: Lot 'B', Blks. 60 & 61, D.L. 36 & 51, Plan #1330i^ 
Sit: W/S Boundary Rd. bet. Wellington & Rae Aves. 

NAME LOT APPROX.SIZE SALE PRICE TERMS CONDITIONS 

Dickman Constr. 3 Irregular $10,600.00 City 

Ltd. Terms @ 

9-3A^ 
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PART II 
SUNDRIES 


2. Acquisition of Properi-ies - 

S.E. Sector 


The Supervisor of Property and Insurance reports as follows 

"At the Special Council meeting of September 7j 1967, 
the Supervisor of Property and Insurance was authorized 
to commence negotiations with private owners for in- 
clusion of their lands in a scheme of subdivision 
(covering approximately li+O acres in the S.E. Sector 
of the City) and that these negotiations may result in 
total acquisition, partial acquisition and/dr 
exchange of land. 

On June 21, 1968, City Council adopted various reports 
from the Board of Administration relating to the 
acquisition, servicing and disposition of lands with 
respect to an expanded program of redevelopment in the 
S.E. Sector. This program necessitates the acquisition 
of the following 13 properties. 


Property 

kl & i|2/B/l-5/NE^ 33k 
10,11 & 12/1/SE^5 33k 

23,24 & 25/1 /SE^ 33k 

30 & 31/3/NW35 334 

37/2/S^h 33k 
12/4/S.Pt. of NW^ 335 
9/21/330 & 331 

Total Frontage. . . . 


Location 

N/S 58th W. of Latta 

W/S Marlborough S. of 
Asquith 

E/S Doman S. of 
As qui th 

S/S 57th E. of Kerr 

N/S 6lst E. of Kerr 

S/S 58th E. of Tyne 

S/S 65th W. of 
Cromwell 

i442.32' 


Size Area 

72.32'xll8' A 

99' X 136' B 

99' X 136' B 

66' X 127' A 

40 ' X 103' B 

33' X 110' D 

33' X 122' E 


These properties are owned by Beatrice L. Wood, wife 
of J.S. Wood, Realtor (3 lots) and their son, Brian 
C. Wood, contractor and developer (10 lots), all having 
been acquired over a period of years by these parties. 
As indicated above, these lots have a total frontage 
of approximately i|i|.2 ' . All are vacant, overgrown with 
bush and are without services and access excepting 
Lot 37 on E. 6lst Avenue which has road access. It 
is noted that the lots in Areas A & B have been 
expropriated further to Resolution of Council November 
19, 1968 and Resolution of Council February 4> 1969 
to facilitate development work. Negotiations have 
been proceeding for some months with these parties who 
have stated they do not wish to sell outright and pre- 
fer to effect an exchange of properties on an equitable 
basis. They are prepared to convey their lands to 
the City in exchange for an equal continuQus or ad- 
jacent frontage in the new subdivision and pay the City 
an additional sum towards services. It is noted that 
these parties are prepared to defer development of the 
exchange sites for whatever period is necessary to 
suit the City's programming. 


continued . . . / 
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Item No. 2 cont'd 


On Feb. 1?, 1970, City Council passed the following 
motion in connection with a report of the Board of 
Administration dated Feb. 11, 1970 concerning the 
method of disposal of residential lots in Site 13, 
South-East Sector, Area 'C'. 

'THAT these lots be sold on the basis of giving pre- 
ference to individuals who wish to build homes for 
themselves, have applied, and all other matters are 
equal; 

THAT not more than two lots in a block be sold to 
any one purchaser; 

THAT construction be commenced within l8 months of 
date of sale; it being understood the City shall 
have the right at its option to re-purchase the prop- 
erty by refunding the principal only , if construction 
is not commenced within this time; 

THAT the lots he, offered on the basis of "fixed 
price" at market value.' 

During previous exploratory conversations with the 
representative of the owners it was suggested that in 
the event an exchange was possible an additional 
sum over and above an estimated ainount of cost of 
services would have to be paid so as to make the 
transaction more equitable. The owners refused to pay 
an additional sum representing difference in values. 

In view of the above it is proposed that the two lots 
described as Lot 12, Blk. [(., South Portion of NW^ 
D.L. 335 and Lot 9, Blk. 21, D.L.'s 330 and 33I, be 
now expropriated and the matter of compensation for 
all 13 lots be settled by arbitration. The current 
estimated market values for vacant unserviced lots in 
the S.E. Sector, which is supported by independent 
valuations, is 85,000.00 per lot thereby indicating a 
total value of $65,000.00. 


RECOMMENDED 


(a) that the total purchase price of $65,000.00 be 
confirmed as representing due compensations for 
the property to be acquired. 

(b) that the Corporation Counsel be authorized to ex- 
propriate Lot 12, Blk. South Portion of ]\¥^ 
D.L. 335 and Lot 9, Blk. 21, D.L.'s 33O and '331 

in accordance with the Resolution for that piurpose 
submitted under 'motions' be passed. 

(c) that Mr. E.C.E. Todd be appointed as the City's 
nominee to the Board of Arbitration to be con- 
stituted to determine the amount payable to the 
owner by reason of said expropriation." 

Your Board 


RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 
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3. Acquisition for Park Site #9 (Kitsilano) 
20ij.j4. West 5th Avenue 

The Supervisor of Property and Insurance reports as follows: 

"Lot 6, except the West 1?', Blk. 265, D.L. 526 being 
2.0l\.l\. West 5th Avenue, which is located in Park Site 
#9 has been offered for sale to the City by the owner. 
This Park Site is defined in Table 11 of the Revised 
Parks Purchases Prograin (1968-1970) adopted by Council 
on February 6, 1968. 

These premises comprise a 1-3/k- storey and full base- 
ment frame dwelling with a main floor area of 7l(.7 sq . 
ft. erected in 1908 on a site 33' x 120', zoned RM-3. 
The dwelling contains 7 rooms, has 8 plumbing fixtures, 
a concrete foundation, a patent shingle roof, stucco 
and shingles on exterior walls and is heated by an 
automatic gas furnace. There is an old garage at the 
rear of the lot with a driveway along the east side 
from 5th Avenue. Condition of this dwelling is average 
for age and type. These premises are occupied by the 
owners . 

Negotiations with the owners confirm that they are 
prepared to sell for the sum of $25,000.00 a,s of March 
31, 1970, subject to retaining rent-free possession 
until May 31j 1970. The above price is considered 
to be fair and equitable and represents market value 
for property in this area. 

RECOMMENDED that the Supervisor of Property and In- 
surance be authorized to acquire this property for the 
sura of $25,000.00 on the foregoing basis, chargeable 
to Code #i+l89/-." 

Your Board 

RECOMMENDS the foregoing r ecoinraendation of the Supervisor of Property 
and Insurance be adopted. 


!(.. Acquisition for Park Site 10 

385, 377 and 379-381 East 8th Avenue 

The Supervisor of Property and Insurance reports as follows: 

"Lots 5 and 6, Blk. I|.l, D.L. 200A being 385, 377 and 379 
-381 East 8th A'/enue, which forms part of Park Site 10, 
has been offerei for sale to the City on behalf of 
the owners by A.W. Goodrich Co. Ltd. Copy of letter 
dated Jan. 21, 1970, addressed to the Mayor and City 
Council is attached. 

Park Site 10 is listed on Table 2 of the Revised Parks 
Purchases Program 1968-1970, adopted by Council Feb- 
ruary 6, 1968. 

This Park Site was previously included in Urban Renewal 
Scheme 3* As a result of the withdrawal of assistance 
by the senior governments the acquisition of this Park 
Site became the sole responsibility of the City. On 
December 9, 1969, City Council approved a report wherein 
Park Site 10 was reduced in size and now requires the 
acquisition of Block , D.L. 200A and Block 10l\., D.L. 
26J4A only. The revised Park Site, as shown on the 
attached plan, lies immediately west of the new Mount 
Pleasant School Site between 7th and 8th Avenues from 
Brunswick to Guelph Streets and includes portions of 
intervening streets and lanes. 
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Item No. 14- cont'd. 

The subject premises comprise a corner site with a 
combined frontage of approximately 100' to a depth of 
122', zoned R.M. 3j improved with three converted dwelling 
containing multiple tenancies. These buildings are in 
average condition for age and type. Particular.^ are as 
follows : 

385 East 8th Avenue on Lot S> is a 23g storey frame dwellir 
with a main floor area of II7I sq. ft., erected in 1900. 
This dwelling contains 15 rooms, divided into 9 rental 
units, llj. plumbing fixtures, has a patent shingle ^--oof, 
a patent shake exterior, a concrete foundation and is 
heated by an automatic gas furnace. Said building is 
occupied by tenants. There is a four-car garage at the 
rear . 

377 East 8th .Avenue at the front of Lot 6 is a 2^ storey 
frame dwelling with a main floor area of 950 sq. ft. 
erected in 1910. This dwelling contains 9 rooms divided 
into 5 rental units, 8 plumbing fixtures, has a patent 
shingle roof, siding on the exterior, a concrete found- 
ation and is heated by an automatic oil furnace. The 
owners occupy a three-room suite on the main floor and 
the balance is occupied by tenants. 

379-381 East 8th Avenue at the rear of Lot 6 is a 1^ 
storey frame dwelling with a main floor area of 572 sq. 
ft. erected in 1926. This dwelling contains 6 rooms 
divided into two rental units, 6 plumbing fixtures, has 
a patent shingle roof, siding on the exterior, a con- 
crete foundation and is heated by oil and gas stoves. 
Both units are occupied by tenants. There is also a 
single garage at the rear of this property. 

According to the aforesaid letter from A .¥ . Goodrich 
Go. Ltd., these properties were assembled on behalf of 
a client for the purpose of erecting an apartment building 
The sale of the property was frustrated when it was 
found that the potential developers could not obtain a 
development permit, this property being within the 
boundaries of a future park site. In view of this 
situation they have requested that the City purchase this 
property and have offered to sell for the sum of $6L|.,000.C 
which was the price the potential developer had agreed 
to pay. 

A review of current selling prices in this area substan- 
tiates a value of $6L|.,000.00 for this property. The 
owners are prepared to conclude this transaction as of 
March 31> 1970. Present gross rentals are approximately 
$900.00 a month. 

RECOMMENDED that the Supervisor of Property and Insurance 
be authorized to acquire this property for the sura of 
$61^., 000.00 as of March 31, 1970, chargeable to Code 
#1^189/-." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 
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INFORMATION AND REC0MI4ENDATI0N 

5. Repairs and Renovations to 
1157 Pendrell Street 

The Supervisor of Property and Insurance reports as follows: 

"Eig Lot li|. Block 23, D.L. l85 being 1157 Pendrell Street 
suffered extensive fire damage in February, 1969 and 
was the subject of reports to Council by the Board of 
Administration on May 23, and September 5> 1969. In 
the September 5, 1969 report the Supervisor of Property 
and Insurance advised that it should be possible to 
complete the renovation and repairs to the building 
for approximately $35,000.00 gross, less in.gurance re- 
covery of approximately $7,900.00, and that the City 
could recoup this net cost over approximately 6 years. 
These calculationn included an amount equal to annual 
taxes as if levied as a payment from rental revenues . 

The Board of Administration submitted the recommendation 
for Council consideration on the basis that this is a 
border-line case economically and the main justification 
must be the provis'.ion of 11 units of accommodation for 
a limited period of time. 

City Council on September 9, 1969 resolved that the 
Supervisor of Property and Insur'ance be authorized to 
proceed with the necessary renovations and repairs to 
1157 Pendrell St. on the basis outlined in his report. 
The alteration work on 1157 Pendrell Street has now been 
completed and 10 of the 11 suites have been rented. 

I must report, hovrever, that as the work proceeded it 
was discovered that, partially due to the fire and also 
due to hidden deterioration and obsolescence, the ren- 
ovation and alteration work was much more extensive and 
costly than had been originally contemplated. 

The final accounts have now been submitted and the total 
gross cost of this renovation project is $55,005.21 
(less insurance recovery of $7,969.80). 

It was previously reported that the estimated cost of 
renovations could be recouped over a 6-year period. 
The rental schedule has been revised to a gross of 
$12,660 per annum. Under this revised rentai stru«?ture 
it will require 8 years of net revenue (calculated at 
an Q% interest rate) to recoup the net renovation icost 
of $i|7,035.i|l." 

Your Board forwards the report of the Supervisor of Property and 
Insurance to Council for information and 

RECOMMENDS that the Supervisor of Property and Insurance be authorized 
to pay the balance, being $20,005.21, of the total accounts for ren- 
ovations to 1157 Pendrell Street, chargeable to Account Code #9lj.07/ 
l82 ($35,000.00 having been approved by Council on September 9, 1969) 
and ■ 

FURTHER RECOMMENDS that the Supervisor of Property and Insurance be 
instructed to maintain these premises for a minimum of 8 years before 
demolition. 
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STANDING COMMITTEE OF COUNCIL 
ON TRANSPORTATION 
MARCH 31, 19 70 


A meeting of the Standing Committee of Council on Transportation was 
held in the No. 2 Committee Room on Tuesay, March 31, 19 70, at 
approximately 10:30 a.m. 

PRESENT ; Alderman Wilson, Chairman 

Aldermen Adams, Bird, Calder, Hardwick, 
Linnell and Rankin 

ABSENT ; His Worship the Mayor 

Aldermen, Broome, Phillips and Sweeney 

CLERK; D. Scott 


The minutes of the meeting held February 26, 19 70, were adopted. 

The following recommendations of the Committee are submitted to 
Council for consideration. 

RECOMMENDATIONS 

1. Terminal Avenue Widening 
under C.N.R. Agreement 

At the request of Alderman Wilson, Council on March 24, 19 70, 
referred consideration of the widening of Terminal Avenue to its 
full width to this Committee. The Chairman advised the reason for 
requesting this matter be considered was that property owners in 
the C.N.R. area, east of Main Street, were contemplating expansion 
of their plant and as the traffic will ultimately increase on 
Terminal Avenue, he had requested the City Engineer and the 
Corporation Counsel be present to discuss this situation, partic- 
ularly with respect to its relationship with the 1913 Agreement 
with the C.N.R. 

The City Engineer, with the aid of a map, discussed widewing of 
Terminal Avenue and stated the City's interpretation of the 1913 
Agreement is that the C.N.R. is responsible for the cost of the 
paving. The City Engineer then reviewed for the information of 
the Committee the sewage system in this area and advised that a 
report on this matter would be before Council in approximately two 
months time. He suggested that it would be unwise to widen Terminal 
Avenue at this time because of the proposed sewer program and as the 
Corporation Counsel is presently reviewing the Agreement with the 
C.N.R. in order to determine the City's and the C.N.R. 's respon- 
sibilities, further that the widening of Terminal Avenue should be 
completed coincidental with the opening of the Columbia-Quebec 
connector which, it is anticipated, will be completed in 1972. 

The Corporation Counsel advised that he had been instructed to 
review the Agreement with the C.N.R. and report back. He stated 
some work had been done on this and that, due to a change in the 
C.N.R. Western Manager and Solicitor, this matter had been delayed. 
He stated that both the C.N.R. and the City have certain obligations, 
however, he believed the Railway Company would eventually agree to 
pay the cost of completing the paving of Terminal Avenue. 

After further discussion, it was 

RECOMMENDED that the oral report of the City Engineer and the 
Corporation Counsel be recei^'ed for information. 
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2. Executive Jet Charter Operation: 
International Jet Air Ltd. 


At the February 19th meeting of the Committee, it was recommended 
that a letter be forwarded to the Canadian Transport Commission, 
Ottawa, asking the reasons for its refusal of the application by 
International Jet Air Ltd. for an executive jet charter operation. 

In a communication dated March 9, 1970, the Canadian Transport 
Commission sets out the reasons why the application of International 
Jet Air Ltd. for an executive jet charter operation was denied. In 
a further communication from the Commission, dated March 11, 1970, 
it was advised that this Company has applied for a review of the 
decision and the application is again under consideration. 

After further consideration, it was 

RECOMMENDED that the information received from the Canadian 
Transport Commission be received for information and that no further 
action be taken at this time. 


The meeting adjourned at 11:15 a.m. 


********** 
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or; PLANNING AND DEVELOPMENT 
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A meeting of the Standing Committee of Council on Planning and 
Development was held in the Council Chamber on Thursday, April 2, 
1970, at approximately 2:00 p.m. The following members were present: 

PRESENT : Alderman Bird, Chairman 

Aldermen Adams, Broome, Calder, 

Hardwick, Linnell, Rankin, 
Sweeney and Wilson 

ABSENT: His Worship the Mayor 

Alderman Phillips (Leave of Absence) 

CLERK: D. Scott 


PART I 

The following recommendations of the Committee are submitted to 
Council for consideration. 

RECOMMENDAT IONS 

1. Rezoning: N/E Corner 

41st Avenue and Collingwood 

The Vancouver City Council on March 10th referred this rezoning 
application to this Committee for further consideration and directed 
that a representative of the Town Planning Commission and the 
applicant, or his representative, be invited to be present to 
assist in the deliberations. 

Mr. K.H. Gillespie appearted before the Committee and set out his 
reasons for requesting the rezoning of the N/E Corner of 41st Avenue 
and Collingwood from an RS-1 One Family Dwelling District to an RM-1 
Multiple Dwelling District for two principal buildings containing 
seven town houses, two storeys in height. 

Mr. J. MacD. Lecky appeared as representative of the Town Planning 
Commission and advised that on a split decision, th^ Commission 
approved this application subject to certain conditions. He proceeded 
to advise the Committee the reasons why certain members of the 
Commission were in favour and others were opposed. Mr. Lecky was 
requested to present the views of the Commission in writing. 

The Director of Planning, with the aid of a plan, reviewed the 
matter for the Committee. Some of the points raised by Mr. Graham 
were : 

(a) this could constitute spot-zoning, 

(b) six previous applications had been made for this 
same site and Council had rejected them, 

(c) the applicant has requested a density of . i» and 
RM-1 zoning permits up to .75, 

(d) that if Council considers rezoning this corner 
site, then probably consideration should be given 
to rezoning the whole block. 

After considerable discussion, it was 

RECOMMENDED that the delegations be received and the matter be 
referred to Council. 

(A communication from the Town Planning Commission dated April 9, 1970 
which is attached, sets out the views of the Commission.) 
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2 . Report on Submissions - False Creek 

The Council on March 17th, had before it a Board of Adminis- 
tration report dated March 12, 19 70, containing a report of the 
Director of Planning on submissions received on False 
Creek proposals. Council also had before it on that date an 
analysis of briefs, and the following action was taken :- 

"THAT the Director of Plemning's report be received, with 
the summary of submissions, and referred to the Standing 
Committee on Planning and Development for consideration 
along with the alternative concepts for development of 
downtown ; 

FURTHER, THAT letters of appreciation be forwarded to 
citizens and groups who uiled submissions and such parties 
be advised the Council would appreciate their being avail- 
able to appear before the Standing Committee at some future 
date in connection with their submission, if and when the 
Council considers it advisable." 

The Director of Planning reported briefly on the submissions that 
had been received and advised that the summary of the groups ' 
preference with respect to the five concepts was as follows :- 

nineteen of the groups presenting briefs preferred 
Concept 5, four preferred Concept 4, six preferred a 
combination of Concepts 4 and 5 , and six were non- 
committal. 

The Director of Planning advised that, after review and summarization 
of the briefs, the Planning Department had come to the following 
conclusions : 

"1. The revised procedure of presenting alternative 

concepts of development to individuals and citizens' 
groups has been effective in obtaining the views of 
a maximum number of people who have commended Council 
for the method. 

2. The majority of briefs support a form of redevelopment 
which will result in a change from the present mixed 
industry to a combination of residential, commercial 
and recreational uses. 

3. Consequently the majority of support has been 
expressed for the redevelopment of False Creek 
generally in accordance with Concepts 4 and 5. 

4. There appear to be no other alternative suggestions 
for redevelopment in any brief. 

5. It was clearly evident that the majority of respon- 
dents are of the opinion that whatever is done in 
False Creek must be done with finesse and with firm 
control by the City." 

He stated that he felt Concepts 2, 4 or 5 are acceptable for False 
Creek and these would tie in with Concepts 2, 4 and 5 or even Concept 
1 for the downtown development. He concluded his presentation with 
the following progress report: 
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clause 2 Continued 

(a) The Supervisor of Property and Insurance has had 
meetings with the tenants in the 85 acres and will 
be reporting to Council on the matter soon. 

(b) The City Engineer will be appointing a soil 
consultant in the near future. 

(c) A report should be before Council in the early summer 

as to the C.P.R.'s intentions with respect to the tracks 
in False Creek and the staging of those which can be 
removed, including the Kitsilano trestle. 

(d) A report should be submitted to Council soon on the 
proposed development procedure to be followed in the 
85 acres in False Creek. 

After further discussion, it was 

RECOMMENDED (a) that Concepts 1 and 3 be eliminated; 

(b) that the Planner be requested to report on the 
overall plans for Concepts 2, 4 and 5 with 
information respecting transit, family 
accommodation, transportation, etc. for further 
consideration, it being understood that this 
action taken today does not delay the work already 
instructed by Council with respect to the 85 acres 
on the Fairview Slopes. 


The Chairman advised that Council had directed that the Standing 
Committee meet with the Park Board with respect to the development 
of the Jericho lands and that the Park Board wished to meet with the 
Committee re False Creek. It was agreed that the Park Board be 
invited to discuss these matters at the next meeting of the Committee. 

The Director of Planning advised that he had had delegation requests 
from several groups which had presented briefs on False Creek devel- 
opment and he suggested that it would be more appropriate to hear 
these presentations after the next stage is presented to Council. 
The Committee agreed with this suggestion. 

PART II 

The following action of tjie Committee is submitted to Council for 
information. 

INFORMATION 

3. Accommodation of Travelling Youth: 
Jericho Barracks 


At a meeting of Council on March 17, 19 70, the following resolution 
was passed: 

"THAT WHEREAS Vancouver has a situation develop every summer 
of transient youth travelling across the cou;,itry who enc, up 
staying in Vancouver for a number of days ; 

AND WHEREAS there are inadequate low cost facilities to 
accommodate these youths; 

AND WHEREAS the Jericho Defence lands Barracks which were 
turned over to the City are vacant; 

THEREFORE BE IT RESOLVED THAT the situation of the transient 
youth and the Jericho Barracks be referred to the Planning 
and Development Standing Committee for report back." , 

. . . Cont'd. 
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Clause 3 Continued 

The Board of Administration an information report dated April 1, 
1970, set out what changes would be required to convert Building 
No. 4, a dormitory at the barracks' site, into a hostel for 
travelling youth. 

Alderman Calder explained the reasons for presenting the foregoing 
motion and considerable discussion followed. 

It was i ■ 


RESOLVED that the Council approve in principle a hostel building 
concept as accommodation for travelling youth and that a Committee 
be struck to investigate the feasibility of operation, the cost- 
sharing possibilities, and the location of the site, for report 
back to this Committee. 

The Chairman appointed Alderman Calder and Alderman Linnell as a 
Committee to investigate this matter. 


The meeting adjourned at approximately 4:20 p.m. 


******* 
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REPORT TO COUNCIL 
STANDING CONiMITTEE ON FINANCE 
APRIL 2, 1970, and APRIL 9, 1970 


The Standing Committee of Council on Finance met on Thursday, 
April 2, 1970, and Thursday, April 9, 1970, in the No, 1 Committee 
Room, Third Floor, City Hall, 

PRESENT : Alderman Adams (Chairman) 

Aldermen Bird, Broome, Calder, Hardwick , Linnell, 
Phillips, Rankin, Sweeney and Wilson, 

(Alderman Phillips was not present at the April 2, 
1970 meeting and Alderman Rankin was present for 
part of the meeting,) 

ABSENT: His Worship the Mayor 

CLERK TO 

THE COMMITTEE : R, Henry 


The Minutes of the meeting held March 19, 1970, were adopted 
after amendment as follows: 

"Clause 1: Page 3 re City's Capital Cost Payment (Musqueam Indian 

Reserve ) 

'from parts (a), (b) and (c) of the recommendation 
strike the words "and have improvements erected to 
the point of completion of the first building 
inspection " , ' " 


PART I 

The following recommendations of the Committee are submitted 
to Council for consideration: 

RECOMMENDATIONS 


The Committee met on both occasions to consider the 1970 
Annual Civic Grant Requests, to receive a Report Reference with 
respect to City Hall Building Alterations and to consider the alloca- 
tion of funds for the purchase of 50 acres of the Old Shaughnessy 
Golf Course for use as Botanical Display Gardens, Action was taken 
on these matters as follows: 


1 . 1970 Civic Grant Requests 

The Committee considered a number of grant requests, copies 
of which had been circulated previously to the Members, A summarized 
statement, prepared by the Director of Finance, was before the Members 
for guidance and, in the case of Voluntary Health, Education, Recreation 
and Welfare Agencies' requests, the Committee noted a report of the 
Board of Administration dated March 25, 1970, containing recommendations 
of the Joint Technical Committee of the Department of Social Planning/ 
Community Development, ,^ 
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The Committee took action as follows: 

615 

Prov. Gov't, of B.C. - T.B. Per Capita 


RECOMMENDED that $46,000 be approved. 


FURTHER RECOMMENDED that the Board of Administration 


prepare for the consideration of Council a resolution 


for submission to the Union of British Columbia 


Municipalities based on the Regional Hospital District 


assuming all charges for this service. 

635 

Vancouver Housing Authority 


RECOMMENDED that $48,380 be approved. 

105 

Family Services Centre 


RECOMMENDED that a grant of $15,184 be approved subject 


to 50% of the amount being recoverable from the Federal 


Government and 2 5% from the Provincial Government under 


the Canada Assistance Plan. 


FURTHER, if these recoverable funds are not forthcoming 


in 1970, the organization's request be further reviewed 


later this year. 

107 

The Activators Society of B.C. 


RECOMMENDED that $2,500 be approved. 

110 

Dugout Day Centre 

■J J. 


RECOMMENDED that $2,700 be approved. 

111 

Meals on Whesls 


RECOMMENDED that $833 be approved. 

112 

Lower Mainland Society for 


Resident Physically Handicapped 


RECOMMENDED that no action be taken with respect to 


this request. 

113 

Vancouver Nev.rological Centre 


RECOMMENDED that no action be taken with respect to 


this request. 

114 

Lower Mainland St. Leonards Society 


RECOMMENDED that no action be taken with respect to 


this request. 


. Cent ' d . 
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115 

Fraserview-Killarney Area Council 


KrA^ui'uyixiiiNjJijjj unau yj , Duu xje appj_oveci uii t-uin-ix uxuii 


that neighbourhood information services presently 


provided under varying auspices be reviewed 


during 1970. 

117 

— Outward Bound B.C. 


RECOMMENDED that no action be taken with re<^r)ect to 


this request. 


A letter has gince been received from this organization 


requesting to be heard as a DELEGATION if the $5,250 


recommended bv the Joint Technical Committee is not 


approved . 

139 

Christmas Gifts City Supervised Nursing Homes 


RECOMMENDED that no action be taken with respect to 


this request. 

151 

Western Institute for the Deaf 


RECOMMENDED that $6,200 be approved. 

173 

Salvation Army - incl . Special Water Rates 


RECOMMENDED that $11,065 be aooroved. 

176 

— Vancouver Inner City Service Project 


RECOMMENDED that $10,000 be approved for legal aid 


services subject to the receipt by the Joint 


Technical Committee of an audited statement from a 


Certified or Chartered Accountant covering the legal 


aid program. 


The Committee received a delegation from this 


organization on April 9, 1970, requesting a grant 


of at least $16,000. 

188 

The John Howard Society of B. C. 


RECOMMENDED that $2,500 be approved. 


191 - Victorian Order of Nurses 


RECOMMENDED that this item be deferred pending a 
report from the Board of Administration on the 
grant to be made by the Provincial Government to 
the organization. 


. . . Cont'd. 
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194 - Central City Mission - In Lieu of Special 

Water Rates 

RECOMMENDED that $787 be approved. 


196 - Vancouver Indian Centre Society 

RECOMMENDED that $12,000 be approved. 


198 - Canadian Paraplegic Association 

RECOMMENDED that $4,000 be approved subject to the 
amount being shareable under the Canada Assistance 
Plan . 


220 - Y.M.C.A. Development Fund 

RECOMMENDED that $41,666 be approved. 


230 - Canadian Red Cross Society 

RECOMMENDED that $10,000 be approved. 


310 - Kiwanis Musical Festival 

RECOMMENDED that $600 be approved. 


320 - Vancouver Opera Association 

RECOMMENDED that $11,325 be approved. 

The organization wishes to appear as a DELEGATION 
in support of its request for $19,500. 


350/55 - Vancouver Art Gallery Association 

RECOMMENDED that $91,000 be approved for operating 
and maintenance costs and $3,904 for non-recurring 
building repairs. 

The Committee received a delegation from this 
organization on April 9, 1970, requesting an 
additional amount of $4,000 to employ a Registrar 
for the Gallery. 


380 - Vancouver Symphony Society 

RECOMMENDED that $25,000 be approved. 

The Committee received a delegation from this 
organization on April 9, 1970, speaking in support 
of its request for $70,000. 


384 - Vancouver's Theatre in the Park 

RECOMMENDED that consideration of this item be deferred 
pending the hearing of a DELEGATION as requested. 
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388 - John Oliver School Choir 

RECOMMENDED that no action be taken with respect to 
this request. 

390 - Vancouver Junior Club for the Performing Arts 

RECOMMENDED that no action be taken with respect to 
this request. 

545/5 - Big Brothers of B.C. (Lower Mainland Chapter) 

RECOMMENDED that $12,500 be approved. 

550 - Vancouver & Lower Mainland 

Industrial Development Commission 

RECOMMENDED that $10,000 be approved. 

555 - Vancouver Visitors Bureau 

RECOMMENDED that $100,000 be approved. 

The Committee received a delegation from this 
organization speaking in support of its request 
for $175,200. 

570 - Vancouver Horticultural Society 

RECOMMENDED that no action be taken with respect to 
this request. 

585 - Town Planning^ Commission 

RECOMMENDED that $3,000 be approved. 

590 - Vancouver Traffic & Safety Council 

RECOMMENDED that the same rate as was applied last 
year be approved pro rata up to an amount of 
$20,000 whilst the Motor Vehicle Inspection Station 
is owned and operated by the City of Vancouver. 

505 - Riley Park Area Council 

RECOMMENDED that no action be taken with respect to 
this request. 

510 - Kiwassa Neighbourhood Services Assn. 

RECOMMENDED that $3,000 be approved. 
550 - Mission to Seamen 

RECOMMENDED that $500 be approved. 
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612/1 A/15 - Boys Clubs of Vancouver 

RECOMMENDED that $8,3 30 be approved, of which 
$3,330 is for services in 1969 and $5,000 to 
continue services for six months in 1970. 

It was noted that no additional payments are 
recommended until a report on delinquency, due 
in April, 1970, from the Joint Technical Committee 
has been completed. 


676 - Metropolitan Communities Council 

RECOMMENDED that $1,500 be approved. 


682 - Canadian Diabetic Association 

RECOMMENDED that $1,000 be approved. 


750 - The National Ski Team Fund 

RECOMMENDED that no action be taken with respect to 
this request. 

904 - Youth Employment Services (Y.M.C.A.) 

RECOMMENDED that $3,600 be approved subject to the 
condition that the program be essentially youth 
organized and youth managed to the satisfaction of 
the Joint Technical Committee . 


950 - International Peace Arch Assn. 

RECOMMENDED that $100 be approved. 


960 - Pharmaceutical Association of B. C. 

RECOMMENDED that no action be taken with respect 
to this request. 


995 - Sundry Grants in Lieu of Taxes 

RECOMMENDED that $41,428 be approved. 


103 7 - Vancouver Kiwanis Boys Pipe Band 

RECOMMENDED that no action be taken with respect 
to this request. 


1042 - City Hall Choristers 

RECOMMENDED that $3 50 be approved. 


Cont ' d . 
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1050 - Volunteers for Seniors 

RECOMMENDED that consideration of this item be 
deferred pending a review by the Board of 
Administration on the service provided by the 
organization and whether the service can be 
assumed by another agency. 


1052 - Youth Communication Centre (Cool-Aid) 

RECOMMENDED that no action be taken with respect 
to this request. 


1061 - Social Designs Society 

RECOMMENDED that no action be taken with respect 
to this request. 


1065 - C-B.C. Vancouver Radio Orchestra 

RECOMMENDED that no action be taken with respect 
to this request. 


1070 - Variety Clubs International 

RECOMMENDED that no action be taken with respect 
to this request. 


141 - United Community Services 

RECOMMENDED that no action be taken with respect 
to this request. 


CONSIDERATION 

The following grant requests did not receive 8 affirmative 
votes and it was agreed that they be submitted for the consideration 
of Council. 

The requested amounts are shown in brackets after the name 
of the organization. 

118 - Crisis Intervention & Suicide Prevention 

Centre for Greater Vancouver ($10,000) 

The vote on this item is recorded as 6 to 2 in favour 
of $5,000 as recommended by the Joint Technical 
Committee . 

A letter has since been received from the organization 
asking to appear as a DELEGATION. 
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386 - The Conununity Music School ($21,080) 

The vote on this item is recorded as 5 to 3 in favour 
of a grant of $5,150 as recommended by the Joint 
Technical Committee on a non-recurring basis. 


530 - B.C. - S.P.C.A. ($5,000) 

The vote on this item is recorded as 5 to 3 in favour 
of a grant of $5,000. 


540 - B.C. & Yukon Chamber of Mines ($5,000) 

The vote on this item is recorded as 7 to 2 in favour 
of a grant of $3,000. 


566 - Native Daughters of B.C. ($600) 

The vote on this item is recorded as 7 to 1 in favour 
of a grant of $600. 


5 75 - Vancouver Chamber of Commerce 

Clean-Up Week ($500) 

The vote on this item is recorded as 5 to 3 in favour 
of a grant of $500. 


955 - Festival of Forestry ($7,500) 

The vote on this item is recorded as 6 to 3 in favour 
of a grant of $3,500. 


1060 - Y.W.C.A. ($30,800) 

The vote on this item is recorded as 5 to 3 in favour 
of a grant of $7,200 to be specifically earmarked for 
group work programs at the Pender Y.W.C.A., as 
recommended by the Joint Technical Committee. 


The following grant reqiiests were deferred by the Committee 
on April 2, 1970, pending the hearing of delegations, which were heard 
on April 9, 1970. 

Time did not permit ::urther consideration of the requests 
after hearing the delegations imd, therefore, they are submitted to 
Council without recommendation.- 

116 - Laurel House Society (Amount not specified) 

The Society spoke in support of its request for a 
grant to support its project to provide a residential 
education and treatment program for emotionally 
disturbed children. 

. . . Cont'd. 
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315/16 - Playhouse Theatre Company ($29,000 - Rentals 

$11,000 - Stage Costs) 

The organization spoke in support of its request 
and also requested a further $20,000 by April 15, 
1970, to enable it to stay in operation. 

The organization has also approached the Canada 
Council and the Provincial Government's Cultural 
Fund for immediate financial assistance. 


568 - Women's Canadian Club ($500) 

The organization spoke in support of its request 
for a grant of $500 equal to rentals of the Queen 
Elizabeth Playhouse. 


640/41 - Neighbourhood Services Assn. ($36,000 + $44,820) 

The organization appeared in support of this request 
for $36,000 only at this time as a review is pending 
on the services and financing between the orga.iization 
and community development services. 

The Joint Technical Committee in its report of April 7, 
1970, is recommending $20,000 at this time. 


953 - Vancouver Sea Festival ($30,000) 

The organization spoke in support of its request and, 
on a question raised, advised that the Provincial 
Government had not seen fit to support the Festival 
to date . 


The Board of Administration, in a report of the Joint 
Technical Committee dated April 7, 1970, submitted to the Committee 
the following additional late requests, on which no action was taken: 

Action Committee for Unemployed Students ($2,500) 

The Joint Technical Comnittee recommended that a 
grant be not approved. 


Opportunities Office ($8,110) 

The Joint Technical Committee recommended that a 
grant be not approved. 


Zone Ten Boys Club ($324) 

The Joint Technical Committee recommended that a 
grant be not approved. 

However, the request by the organization for free 
rental of a high school in Riley Park has been 
referred to the School Board. 
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2 . City Hall Building: Required Alttirations 

City Council on April 7, 1970, referred a Board of Admini- 
stration report dated April 3, 1970, concerning required alterations 
to the City Hall building to the Finance Committee as a Supplementary 
Capital Budget item and directed that the Committee receive a Report 
Reference on the proposal from the Architects. 

Mr. Ross Ritchie, on behalf of Townley, Matheson and Partners, 
Architects, gave a Report Reference on the subject, referring to his 
Company's submission of March, 1970. Mr. Ritchie and the City Building 
Inspector answered the various questions that were raised. 

RECOMMENDED that this matter be deferred until the Committee considers 
the Supplementary Capital Budget. 


3 . Proposed Botanical Garden Development 

Council on April 7, 1970, approved in principle the expendi- 
ture of $666,000 for site purchase of a proposed Botanical Garden 
development on a portion of Old Shaughnessy Golf Course. The question 
of provision of the funds was referred to the Finance Committee for 
consideration in conjunction with a report from the Director of 
Finance on the Supplementary Capital Program for 1970. After a short 
deliberation, the Committee 

r:^COMMENDED that Council approve of allocation of funds for the 
purchase of 50 acres of the Old Shaughnessy Golf Course for use as 
Botanical Display Gardens on the following basis: 

(a) THAT the total acquisition price of the 50 acres does not 
exceed $2 million; 

(b) THAT Council's contribution will be subject to provision 
being made in the 1970 Supplementary Capital Budget 
estimates of $444,444.00; 

(c) THAT the Park Board shall provide $222,222,00 for this 
purpose from the City's 1971-76 Five-Year Plan; 

(d) THAT if the Park Board is to operate the Botanical Gardens, 
it will be operated on the basis of being incorporated in 
its "Income Operations" Budget. 

PART II 

The following actions of the Committee are reported for the 
information of Council: 

INFORMATION 

4 . Cultural Advisory Committee: Feasibility 

RESOLVED that a Sub-Committee be appointed, comprising Aldermen 
Linnell and Hardwick, to study the feasibility of establishing a 
Cultural Advisory Committee. 
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Time did not permit consideration of the subjects: 

"First Report on the 1970 Revenue Budget Estimates" 
(Board of Administration Report dated April 3, 1970) 

- and - 

"1970 Supplementary Capital Program" 
(Board of Administration Report dated April 8, 1970) 

and it was agreed to defer these matters to the next meeting of the 
Committee . 


The meeting then adjourned. 
******** 
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CITY OF VANCOUVER 

REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver was 
held on Tuesday, April 21, 1970, in the Council Chamber at 
approximately 9:30 A.M. 

PRESENT : His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 
Hardwick, Linnell, Phillips, 
Rankin, Sweeney and Wilson 

CLERK TO THE COUNCIL : R. Thompson 

PRAYER The proceedings in the Council Chamber were opened 

with prayer. 

ACKNOWLEDGMENT His Worship the Mayor acknowledged the presence 

in the Council Chamber of students of Quilchena 
School, under the direction of Mrs. Thomson, 


'IN CAMERA' MEETING 

The Council agreed to an 'In Camera' meeting later this day re 
Property and Personnel matters, etc. 


ADOPTION OF MINUTES 

MOVED by Aid. Broome, 
SECONDED by Aid. Linnell, 

THAT the Minutes of the Special Council meeting (Public Hearing), 
dated April 9, 1970, be adopted. 

- CARRIED 

MOVED by Aid. Broome, 
SECONDED by Aid. Adams, 

THAT the minutes of the Regular Council meeting (including 

*In Camera'), dated April 14, 1970, be adopted except that on page 5, 
in respect of the item dealing with appointments to the Vancouver 
Library Board, the reference in the preamble to the effect that 
the Park Board reiterated with the School Board request for increase 

in the Library Board membership, be struck. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT this Council resolve itself into Committee of the Whole, 
His Worship the Mayor in the Chair. 

- CARRIED 

REPORT REFERENCE 

Director of Planning Beautif ication : 

Gastown, Chinatown 

Board of Administration report dated April 17, 1970, refers, 
(see page 13) 

CHANGE IN AGENDA 

MOVED by Aid. Wilson, 

THAT the order of the Agenda be varied to permit consideration 
of the report of the Board of Administration relating to grant to 
the Playhouse Theatre Company. 

- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS 

A . Grant : 

playhouse Theatre Company 

On April 14th, the Council approved a grant to the Playhouse 
Theatre Company in the amount of $20,000 on condition that the arrears 
of rental owing to the City were to be a first charge and further, 
the grant was subject to the Company receiving appropriate financial 
assistance from the Canada Council and the B.C. Cultural Fund. 

The Board of Administration, under date of April 20th, reported 
the Theatre Company has advised: 

(a) A cheque has been received for $35,000 from the Canada Council, 

(b) $20,000 will be received from the B.C. Cultural Fund within a 
few days with the remaining $20,000 of their requested grant 
from that Fund being forthcoming when information is furnished 
regarding the Company's forthcoming season's programme. 

Mr. Ellison of the Playhouse Theatre Company advised Council 
his organization is preparing the forthcoming season's programme 
strictly in relation to the revenues which will be received. 

MOVED by Aid. Broome, 

THAT the City's grant of $20,000, on condition of rental arrears 

owing to the City being a first charge, be paid immediately to the 

Playhouse Theatre Company in view of the information contained in 

the Board of Administration report of April 20, 1970. 

' - CARRIED 

(A letter dated April 21, 1970 from the company states plans 
for the 1970/71 season will be carried forward) 


UNFINISHED BUSINESS 

1. Royal Centre 

(Great West Saddlery Limited ) 

On April 14th, the Council tabled the following motion of 
Alderman Wilson respecting request of Great West Saddlery Limited 
that development permit re the Royal Centre be issued forthwith: 

"THAT the development permit be issued forthwith but the 
building permit be withheld until the required conditions 
are fulfilled." 

(tabled April 14th) * 


The latest report of the Board of Administration, dated 
April 20, 1970, advises of information received from the Company 
and therefore, that the development permit was issued for the 
Royal Centre on April 20, 1970. 

Alderman Wilson withdrew his former motion. * 

MOVED by Aid. Adams, 

THAT the report of the Board of Administration of April 20, 
1970, be received. 

- CARRIED 
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UNFINISHED BUSINESS (cont'd ) 

2. Grant: 

British Columbia S.P.C.A. 

Pursuant to Council's instructions, the Council considered 
further the application of the British Columbia S.P.C.A. for a 
1970 grant of $5,000.00. 

MOVED by Aid. Adams, 

THAT a grant of $5,000 be approved. 

- CARRIED BY THE 
REQUIRED MAJORITY 


DELEGATION MATTERS 

It was agreed to defer consideration of the following matters 
pending the hearing of delegations later this day: 

(a) Acquisition of Properties: 

South East Sector (Lots 9 and 12) 


(b) Grant: The Greater Vancouver Youth 

Communications Centre Society (Cool Aid) 


ENQUIRIES AND OTHER MATTERS 


Alderman Wilson - 
Public Hearing Date: 
Shaughnessy Property and 
Botanical Gardens 


enquired if the Board of Adminis- 
tration would submit a report later 
this day dealing with rezoning 
application and a date for a Public 
Hearing in connection therewith 
insofar as the Shaughnessy property 
and proposed botanical gardens is 
concerned . 
The Board agreed. 


Alderman Calder - 
Houses Bordering 
Riley Park 


advised that, due to mischievous 
action being taken by some people 
in the Riley Park area, fences of 
certain houses bordering Riley Park 
are being continually broken down. 
The Alderman requested the Board of 
Administration consider, in con- 
junction with the Park Board, a 
proposal that there be constructed a 
permanent chain type of fence, in an 
endeavour to eliminate this problem. 

Alderman Hardwick spoke to the general 
question of the need of inaugurating 
effective social service programmes 
in an endeavour to eliminate social 
problems which appear to be apparent 
in this area. 


His Worship referred Alderman Calder 's 
proposal to the Board of Administratio 
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ENQUIRIES AND OTHER MATTERS (cont'd ) 

Alderman Linnell - enquired of the action people could take to 

Homeowner Grant safeguard the homeowner grant application 

position in respect of their taxes when 
such people are out of town for a period 
of time. 


It was explained that the homeowner grant 
application can be made as of the end of 
the year and to avoid any penalty it 
would be advisable for such persons to pay 
the full taxes and on return claim the 
homeowner grant as a rebate. 


Alderman Bird - raised the question of when Council would 

Sale of Property in be establishing a policy regarding the 

the South East Sector basis of sale of property in the twelve 

acres of commercial property in the 

South East Sector area. 


It was noted that Council had established 
a policy in respect of sale of residential 
property . 


Alderman Sweeney - enquired of what action can be taken with 

Property Occupied by respect to the concern of Giroday Sawmills 

Giroday Sawmills for an extension of time in respect of 

its lease of certain properties in the 
False Creek area now acquired by the City. 

The Alderman filed correspondence from 
the Company with the City Clerk. 


MOVED by Aid. Broome, 

THAT this correspondence be referred to the Standing Committee 
on Planning and Development. 

- CARRIED 


Alderman Sweeney - enquired with respect to the machinery 

Business Tax; Appeals to deal with appeals of parties, such as 

photographers, who operate from houses 
and wish to appeal their business tax 
and license fee. 


It was indicated there is a business tax 
Court of Revision which has just concluded 
its sitting. 


Alderman Phillips - referred to proposed regulations by the 

Brief: Canadian Radio- Canadian Radio-Television Commission and 
Television Commission suggested the Council consider, when the 

Commission sits in Vancouver, presenting 
a brief on the proposed regulation of 
Community Antenna Television Systems. 

It was agreed Alderman Phillips should 
present a motion later in the proceedings. 
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ENQUIRIES AND OTHER MATTERS (cont'd) 


Alderman Adams - 
Information Pamphlet 
Respecting Regional 
District 


advised the Greater Vancouver Regional 
District has prepared an information 
pamphlet in regard to the District and 
suggested it be included with the tax 
notices when sent out. 


Alderman Calder - referred to a report some time ago by 

Air Pollution Control: the City's Air Pollution Control 

Progress Report Officer with respect to the position in 

industry in regard to the Pollution 
Control By-law. The official was re- 
quested to submit a further progress 
report in a years time which the 
Alderman reminded the Board of Admin- 
istration would be early in May. 


Alderman Rankin - referred to a press release in which 

Cypress Bowl the Minister of Lands, Forests and Water 

Resources suggested there was nothing to 
prevent the Vancouver-Eraser Park 
District having control over Cypress 
Bowl area. The Alderman enquired if 
the Vancouver representatives on the 
Park District would raise the matter. 

Alderman Bird advised the Park District 
has the matter under full discussion. 


Alderman Bird - 
Pollution Control Act 
and City By-law 

The Corporation Counsel agreed to submit 
a written report. 


enquired of the status of the City's 
Pollution Control By-law now that the 
Provincial Government has passed an 
Act on the matter. 


Alderman Wilson - advised three members of Council will be 

Conference: Canadian attendine: the forthcoming Conference of 

Federation of Mayors and Mayors and Municipalities in the East and 

Municipalities therefore it might be the Council would 

wish these representatives to take up 
matters of particular Civic concern with 
the authorities at Ottawa. The Alderman 
mentioned particularly the item of un- 
developed beaches from Kitsilano westward. 
However, in this regard it was noted 
the Council has passed a resolution 
referring this matter to its Standing 
Committee on Planning and Development to 
invite representations. 


COMMUNICATIONS OR PETITIONS 

1. Policy Matters: 
Centennial Museum 

The Council received a communication from the Greater Vancouver 
Civic Museum and Planetarium Board advising of policy adopted by 
that Board and recommendation for Council adoption. It is 
stated in arriving at this policy statement in respect of the 
Centennial Museum, staff was consulted and their suggestions incor- 
porated. The policy statement is attached. 

cont 'd . . . . 
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COMMUNICATIONS OR PETITIONS (cont'd) 

Policy Matters : 
Centennial Museum (cont'd ) 

MOVED by Aid. Adams, 

THAT this communication and the policy statement be referred 
to the Board of Administration for consideration and report when 
the consultant appointed in connection with study of the Museum 
operation and its function is reporting on his assignment. 

- CARRIED 


The Council recessed at approximately 10:45 a.m. to reconvene 'In 
Camera' in the Mayor's Office, following which the Council recessed 
at approximately 12:00 noon to reconvene in open session in the 
Council Chamber at 2:00 p.m. 

The Council reconvened at 2:00 p.m. in the Council Chamber, still 
in Committee of the Whole, His Worship the Mayor in the Chair and 
the following members of the Council present: 

PRESENT: His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 
Hardwick, Linnell, Phillips, 
Rankin, Sweeney and Wilson 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Wilson, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid. Wilson, 
SECONDED by Aid. Sweeney, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 


Public Hearing: Rezoning Matters 

MOVED by Aid. Broome, 
SECONDED by Aid. Wilson, 

THAT the Council go into Committee of the Whole to consider 
rezoning applications as follows in Public Hearing: 

(a) Rezoning of Properties in South East Sector 

(B) Rezoning: S/ S 10th Avenue between Commercial 

and Victoria Drives 


- CARRIED 


cont 'd 
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PUBLIC HEARING: REZONING MATTERS (cont'd ) 

A . Rezoning of Properties in South East Sector 

(i) Lands lying on the East side of Kerr Street, South of 

54th Avenue, i.e. for a distance of approximately 1,650 
feet East of Kerr Street and approximately 1,900 feet 
South of 54th Avenue. 

(ii) Irregular shaped areas of land lying generally south of 

49th Avenue and bounded partially on the East by Boundary 
Road and partially or the West by Tyne Street. 

The Council considered applications for rezoning from RS-1 One- 
Family Dwelling Districts to CD-I Comprehensive Development Districts 
of the aforementioned lands, on which a Public Hearing was held 
on April 9th, with instructions at that time the Hearing be 
continued today. 

The applications were approved by the Technical Planning Board, 
subject to certain conditions. Approval was given also by the 
Town Planning Commission. Detailed reports on these applications 
were noted. 

A communication was received from Mr. Adolf Kellner, 7285 
Kerr Street, referring to garden site apartment 9 and enquiring 
if a row of single family homes could be placed in front of the 
apartments proposed^ to act as a buffer. 

Mrs. Coburn, Captain Cook representative to the Fraserview- 
Killarney Area Council, appeared expressing concern regarding 
single family dwellings plan for Tyne Street and requesting such 
dwellings be continued right through to 54th Avenue or alternatively, 
there be a landscaped setback in front of the town houses or a 
landscaped buffer zone facing Tyne Street, 

Further, the request is made that in undetermined sections 
no more subsidized housing development be scheduled. 



Draft by-laws in connection with this whole matter were 
submitted , 

After due consideration it was, 

MOVED by Aid, Wilson, 

THAT the applications to rezone the areas of land shown on 
the draft by-laws together with the uses that may be permitted 
within the area and set out in the draft by-laws be approved. 

(amended) 

MOVED by Aid. Hardwick, in Amendment, 

THAT the following words be added to the motion of Alderman 
Wilson : 

'FURTHER THAT in submitting proposals to Council, there 
shall be as a condition of sale, a requirement of 
charging, where applicable, a rental inclusive of 
parking ' . 

- CARRIED 


cont 'd 
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PUBLIC HEARING: REZONING MATTERS (cont'd ) 

Rezoning of Properties in South East Sector (cont'd) 

The motion as amended and reading as follows was put and 

- CARRIED 

"THAT the appl icatio ns to rezone the areas of land shown 
on the draft by-laws together with the uses that may be 
permitted within the area and set out in the draft by-laws 
be approved; 

FURTHER THAT in submitting proposals to Council, there 
shall be as a condition of sale, a requirement of charging, 
where applicable, a rental inclusive of parking," 


B. Rezoning: Lots 38-43, Block 162, D.L. 264A 

Situated on the South side of 10th Avenue between 
Commercial and Victoria Drives 


The Council considered application for rezoning from RT-2 Two 
Family Dwelling District to C-2 Commercial District, of the afore- 
mentioned lots, on which a Public Hearing was held on April 9th 
and a resolution passed. 

The application was not approved by the Technical Planning 
Board which sets out reason;^ in connection therewith. The Town 
Planning Commission approved of the application, 

Mr. Boyd Ferris, solicitor, appeared in support of the 
application and introduced Mr, Peter Cole, the architect, who 
also spoke to the matter. Reconsideration of certain action 
taken, particularly respecting the 24' landscaped setback, 
was requested. 


After due consideration it was, 

MOVED by Aid. Rankin, 

THAT the motion of Council passed on April 9, 1970, requiring 
a 24' landscaped setback continuous along 10th Avenue, be amended 
to require a 10' setback, 

- CARRIED 

MOVED by Aid, Wilson, 

THAT condition No, 4 stated in the resolution of April 9, 1970, 
be deleted. 

- CARRIED 

The resolution of April 9th, as amended this day, in respect 
of the rezoning application now reads as follows: 

"THAT the application be approved and such zoning to be not 
given the three readings of the amending by-law by Council 
until prior compliance by the owners with the following 
condi tions : 


cont 'd . 
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PUBLIC HEARING: REZONING MATTERS (cont'd ) 
Rezoning: Lots 38-43, Block 162, D.L. 264A (cont'd ) 

1. The detailed scheme of development to be first approved 

by the Technical Planning Board, the scheme of development 
not to be materially different from that submitted by the 
applicant and prepared by Peter Cole and Marked 'Received 
City Planning Department December 3, 1969', after advice 
from the Design Panel on the architectural design of the 
structure. Except, the said scheme to be amended to 
provide a 10' landscaped setback continuous along 10th 
Avenue with the exception of 2 means of ingress and egress, 
same being directly across said 10' landscaped setback, 
maintaining a 7' landscaped setback along the easterly 
property line, and a 4' landscaped setback and screening 
along the east/west lane with adequate tree planting and 
landscaping within the site. 

2. Lots 38-43, Block 162, D.L. 264A, to be first consolidated 
into one parcel and so registered in the Land Registry 
Office after dedication of the south 5' to the City for 
widening the lane to a minimum of 20'. 

3. All signs and advertisements to be first approved by the 
Technical Planning Board. However, such signs or 
advertisements to be restricted to facia signs only, non- 
flashing, with no signs or advertisements on the south side 
of the structure. 

4. The owners can and do obtain relaxation of the C-2 District 
Schedule of the Zoning and Development By-law from the 
Board of Variance to permit a structure six storeys in 
height and 73' in height in lieu of the permitted 3 storeys 
and 40' in height." , 

MOVED by Aid. Wilson, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid. Wilson, 
SECONDED by Aid. Bird, 

THAT the report of the Committee of the Whole be adopted and 
the Corporation Counsel be instructed to prepare and submit the 
necessary amending by-laws. 

- CARRIED 


CONTINUATION OF REGULAR COUNCIL BUSINESS 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT this Council resolve itself into Committee of the Whole, 
His Worship the Mayor in the Chair. 


- CARRIED 
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DELEGATIONS AND UNFINISHED BUSINESS 

2. Acquisition of Properties: 
South East Sector 


Mr. J, A, Fraser, Solicitor, appeared on behalf of J.S. Wood 
Realty Limited, in respect of the Board of Administration report 
(Property matters), dated April 10, 1970, dealing with acquisition 
of certain properties in the South East Sector, and owned by this 
Company , 

The Supervisor of Property and Insurance recommends as 
follows : 

(a) that the total purchase price of $65,000,00 be confirmed 
as representing due compensations for the property to be 
acquired, | 

(b) that the Corporation Counsial be authorized to expropriate 
Lot 12, Blk, 4, South Portion of NW^ D,L, 335 and Lot 9, 
Blk, 21, D,L's 330 and 331 in accordance with the 
Resolution for that purpose submitted under 'motions' 

be passed, 

(c) that Mr. E,C,E. Todd be appointed as the City's nominee 

to the Board of Arbitration to be constituted to determine 
the amount payable to the owner by reason of said 
expropriation , 

The Board of Administration recommends adoption of the fore- 
going recommendations. 

Mr, Fraser submitted a communication dated April 20th from 
J,S, Wood Realty Limited making the request that the 13 lots be 
exchanged for an equal amount of land in the single family area in 
fhe South East Sector, which is being replotted, 

MOVED by Aid, Adams, 

THAT the Board of Administration report (Property matters) , 
Clause 2, dated April 10, 1970, on this subject and containing the 
foregoing recommendations of the Supervisor of Property and 
Insurance, be adopted, 

(carried) * 

MOVED by Aid, Wilson, 

THAT the motion of Alderman Adams be tabled and the Supervisor 
of Property and Insurance discuss with the company the question of 
the proposed exchange and make a recommendation to the Council, 

- LOST 

(Alderman Wilson recorded in favour) 

The motion of Alderman Adams was put and, - CARRIED* 

(Alderman Wilson recorded in the negative) 

3. Grant: The Greater Vancouver Youth Communications 
Centre Society (Cool Aid) 


Mrs. M. McFarlane, a registered Social Worker and Mr, Ray 
Chouinard, Co-Director of the Greater Vancouver Youth Communications 
Centre (Cool Aid) appeared advising of : 

(a) the need for some agency providing hotel accommodation for 
approximately 45 people per evening until appropriate 
hostels are open. 



cont 'd 
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DELEGATIONS AND UNFINISHED BUSINESS (cont'd ) 

Grant: Cool Aid (cont'd ) 

(b) the need for funds to undertake a nutritious 'feed in' 
for such people until other appropriate arrangements can 
be made. This is estimated at approximately $1,60 per 
person per day on the basis of two meals. 

Alderman Wilson advised it is his understanding that there 
have been meetings of agencies and City Officials related with this 
problem and a further meeting is to be held in the near future. 

The Board of Administration submitted an information report 
under date of April 21st advising of recent meeting of City 
officials involved in the Cool Aid program, and enclosed an overall 
report by the Medical Health Officer setting out various points 
in connection with the operation. 

Moved by Aid. Adams, 

THAT the representations from the delegation be received, 

- CARRIED 

(His Worship directed that the Board of Administration 
report to the next meeting of Council in respect of the 
matters raised by the delegation) 


BOARD OF ADMINISTRATION AND OTHER REPORTS 

B. General Report, April 17, 1970 

Works and Utility Matters 

MOVED by Aid, Adams, 

THAT, in respect of report of the Board of Administration 
(Works and Utility matters), dated April 17, 1970, Clauses 1 to 5 
inclusive be adopted and Clause 6 received for information, 

- CARRIED 

Social Service and Health Matters 

Tender: Catering Service at 

Men's Hostel, 535 Homer Street 


MOVED by Aid, Adams, 

THAT the report of the Board of Administration (Social Service 
and Health matters), dated April 17, 1970, be adopted, 

- CARRIED 

Building and Planning Matters 

MOVED by Aid, Bird, 

THAT, in respect of report of the Board of Administration 

(Building and Planning matters), dated April 17, 1970, Clause 1 be 

received for information and Clauses 2 and 3 adopted. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
General Report (cont'd ) 
Finance Matters 

(i) Lipsett Collection (Clause 1 ) 

It was agreed to defer consideration of this matter pending 
the hearing of a delegation as requested. 

(ii) Rental of Queen Elizabeth Playhouse 

The Alcoholism Foundation of British Columbia 
(Clause 2) 


The Council considered a request from the Alcoholism Foundation 
of British Columbia for a grant of $180.00 to be applied to the 
rental of the Playhouse in connection with the organization's annual 
meeting and the presentation of a play in cooperation with the 
Crisis Intervention and Suicide Prevention Centre, to be held on 
May 21, 1970. 

MOVED by Aid. Bird, 

THAT a grant of $180.00, to be applied against the rental of 
the Playhouse Theatre for the purpose mentioned, be approved. 

- CARRIED BY THE 
REQUIRED MAJORITY. 

(iii) Civic Luncheon: Association for 

Retarded Children of B.C. (Clause 3 ) 

The Board of Administration submitted a request from the 
Association for Retarded Children of B.C. that the City sponsor a 
Civic luncheon on October 9, 1970, in connection with a national 
conference of the Canadian Association for the Mentally Retarded 
to be held in Vancouver October 7-10, 1970. 

The Council did not take action to approve of this request. 


C. Personnel Matters, 
Supplementary, April 17, 1970 

Leave of Absence with Pay: 

Mrs. E. Branter, Health Department 

MOVED by Aid. Wilson, 

THAT the report of the Board of Administration (Personnel 
matters. Supplementary), dated April 17, 1970, be adopted. 

- CARRIED 

D. Property Matters, 
April 17, 1970 

Caretaker Agreement: 916 Nicola Street 
and 1619 Barclay Street 


MOVED by Aid. Bird, 

THAT the report of the Board of Administration (Property matters) , 
dated April 17, 1970, be adopted. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (con'td) 

E. Beautif ication : 

Gastown, Chinatown 

MOVED by Aid, Sweeney, 

THAT the report of the Board of Administration, dated April 17, 
l£/70, forwarding report of the Director of Planning, setting out 
information regarding preparation of various beautif ication reports, 
including the report on Gastown and Chinatown, be received for 
information , 


- CARRIED 


F. Amendment to "Impounding By-law' 
(Newspaper Notice) 


The Board of Administration submitted report of the Corporation 
Counsel regarding present requirement under the Impounding By-law 
to publish a notice in three consecutive issues of a daily news- 
paper, in respect of disposal of impounded vehicles by auction. 
It is proposed to amend the By-law whereby it would not be necessary 
to publish the notice in 'daily' issues. 


MOVED by Aid. Bird, 

THAT the foregoing proposal be approved and the Corporation 
Counsel submit the necessary By-law amendment. 


- CARRIED 

G. West End Community Centre 


The Board of Administration, under date of April 13, 1970, 
submitted a report of the Director of Planning as a result of 
communication from the West End Community Centre Association, 
commenting on action of the Steering Committee and wishing the 
right to participate in the planning of the West End Community 
Centre, The Director of Planning advises the responsibility for 
the Community Centre operation of the complex is vested in the 
Park Board. It is advised the Association has been assured 
several times they will play a cooperating role with the Park 
Board in the planning of the project. However, information is 
set out in the report concluding that, if the Association or 
the Community Council feel their views are not being sought 
adequately, then they should take the matter up with the Park 
Board , 


The Director of Planning s 
for information and possibly th 
copy to the Association and the 


uggests this report be received 
e Council may wish to forward a 
Park Board, 


A communication from the West End Community Centre Association, 
dated April 17, 1970, was noted asking the opportunity to present 
a brief to Council on the matter of the process by which the 
architect was chosen for the development of the Centre. 


It was agreed the whole matter be deferred pending the 
hearing of this delegation. 


Regular Council, April 21, 1970 . , , , - . ^p-yq 14 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

H . Municipal Finance Authority of British Columbia 

The Board of Administration, under date of April 14, 1970, 
submitted a report from the Director of Finance in the matter of 
Legislation incorporating the Municipal Finance Authority of B.C. 
Information is given to Council on the proposal setting out dis- 
advantages insofar as Vancouver is concerned and concluding with 
a recommendation that the Council take the action open to it under 
Section 21 of the Municipal Finance Authority of British Columbia 
to notify the Inspector of 'ilunicipal ities that it does not wish 
to finance through the Authority. 


MOVED by Aid. Adams, 

THAT the foregoing recommendation of the Director of Finance 
be adopted, as recommended also by the Board of Administration. 


- CARRIED 


In connection with the foregoing matter, it was further. 


MOVED by Aid. Adams, 

THAT WHEREAS the Municipal Finance Authority of British 
Columbia Act provides that unless prior to July 2, 1970 the council 
of a municipality notifies the Inspector of Municipalities that it 
does not intend to finance its water, sewer, and pollution control 
and abatement facilities through the Municipal Finance Authority, 
it cannot borrow to finance the aforesaid works other than through 
the Authority; 


AND WHEREAS if the City were to finance through the Authority 
it would be required to pay into a debt reserve fund to be 
established by the Authority one-half of an average year's levy 
for interest and debt repayment on its borrowing through the 
Authority which would amount to approximately $175,000 per year on 
water, sewer, and pollution control and abatement facility borrowing, 
(or between $600,000 and $700,000 per year on present total annual 
borrowings) ; 

AND WHEREAS the said funds would be retained by the Authority 
until the respective loans were repaid in full; 

AND WHEREAS borrowing for water, sewer, and pollution control 
and abatement facilities represents less than one-third of 
Vancouver's capital needs and the City must borrow directly in 
the bond market for the greater part of its capital needs in any 
case, and does not wish to finance by two different methods; 

AND WHEREAS having regard to requirement to pay into a debt 
reserve fund and the considerations appearing in the following 
recitals, it is the opinion of the Council of the City that it 
would not be in the best interests of the City to finance through 
the Authority even if the powers of the Authority were broadened 
to permit it to finance for all the capital requirements of the 
City; 

AND WHEREAS Vancouver would have no direct representation on 
the Authority or on the Board of Trustees of the Authority and 
would have only indirect representation through the Greater 
Vancouver Regional District which itself has numerically weak 
representation ; 


cont 'd 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Municipal Finance Authority 
of British Columbia (cont'd) 

AND WHEREAS if the City were to finance through the Authority, 
the City Council 's right to determine the amount of borrowing for 
the City's needs for water, sewer, and pollution control and 
abatement facilities would be subject to approval of said amount 
of borrowing by the said Authority and the terms, interest rates 
and other details of the City's borrowing would he determined by 
the Board of Trustees of the said Authority without any approval 
by Vancouver City Council; 

AND WHEREAS if the City were to finance through the Authority 
the decision as to whether borrowing would, in fact, take place 
at any time would rest with the Authority and the City Council 
would have no power in this matter; 

AND WHEREAS if the City were to finance through the Authority 
it would lose the management of the sinking fund related to 
Vancouver borrowings through the Authority, and would lose the 
said sinking funds as a source of financing for local improvements 
on 10 and 15 year terms at interest rates favourable to Vancouver 
local improvement tax payers ; 

IT IS THEREFORE RESOLVED that the City of Vancouver does not 
intend to finance its water, sewer and pollution control and 
abatement facilities through the Municipal Finance Authority of 
British Columbia. 


IT IS FURTHER RESOLVED that the Inspector of Municipalities 
be notified prior to July 2, 1970 that the City does not intend 
to finance its water, sewer and pollution control and abatement 
through the Municipal Finance Authority of British Columbia and, 
that a copy of this resolution be sent to the Greater Vancouver 
Regional District and the Municipal Finance Authority. 


AMENDED , 
SEE PAGE..?.^^ 


- CARRIED 


I. Report of Standing Committee ~ 
on Health and Welfare, April 9, 1970 

MOVED by Aid. Linnell, 

THAT the report of the Standing Committee on Health and 
Welfare, dated April 9, 1970, be received for information. 


- CARRIED 


J. Voters' List for School District 
No. 39 (Vancouver) 


The Board of Administration, under date of April 17, 1970, 
reported as follows: 

"Your Board submits the following report of the Corporation 
Counsel : 

'By Order- in-Council dated December 15th, 1969, the University 
Hill School District was abolished and the area amalgamated 
with School District No. 39 (Vancouver), effective January 
1st, 1970. As a result, it was necessary to amend the 
Public Schools Act at the last session. These amendments 
are as follows: 


(1) Section 35 of the Public Schools Act was amended to 
provide that the election of Trustees for School 
District No. 39 (Vancouver) shall conform with the 
provisions of the Vancouver Charter. 


cont 'd . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Voters' List for School District 
No. 3 9 (Vancouver) 


(2) Section 65 of the Act was amended to provide that the 
persons qualified to have their names entered on the 
list of electors in School District No, 39 are the same 
as those persons qualified as electors under the 
Vancouver Charter and the provisions of Part I of the 
Vancouver Charter shall apply, mutatis mutandis. 


As a result of the Order- in-Council and the amendments to 
the Public Schools Act, the list of electors at the next 
election of Trustees for School District No, 39 will include 
those persons residing in the University Endowment Lands 
who would be qualified as electors under the Vancouver 
Charter . 


It has been the requirement that the voters' list for 
Vancouver be the list of electors for the School District, 
but with the inclusion of this rural area in the School 
District it will now be necessary for the City Clerk to 
carry out a canvass and ascertain the names of those 
persons residing in the University Endowment Lands who 
are entitled to vote at the next election of School 
Trustees, It would appear reasonable that the cost of 
this work should be borne by the School Board. 


I suggest that the City Clerk proceed immediately to carry 
out this task and that the matter of costs be discussed 
with the School Board,' 


Your Board submits the foregoing report of the Corporation 
Counsel for the consideration of Council," 

MOVED by Aid, Hardwick, 

THAT the City Clerk proceed immediately to carry out this 
task and the matter of costs be discussed with the School Board, 


- CARRIED 


K, Shaughnessy Property and 

Botanical Gardens; Application and Public Hearing 


The Board of Administration, under date of April 20, 1970, 

submitted the following report: 

"The Director of Planning reports as follows: 

'As instructed by City Council, I am submitting an application 
for CD-I zoning for the 67 acres bounded by. Oak Street on 
the east, the lane east of Granville on the west, the lane 
south of 33rd on the north and 37th Avenue west on the south - 
generally described as the "Old Shaughnessy Golf Course". 


The terms of the application are as follows: 


USES 


1, Botanical gardens covering approximately 55 acres. 

2, Town houses and garden apartments covering approximately 
12 acres with the floor space ratio not to exceed 0.75. 


cent 'd . 


<J J- o 

Regular Council, April 21, 1970 , . , r 17 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Shaughnessy Property and 
Botanical Gardens (cont'd ) 

Concept plans are being prepared as follows: 

1. Botanical gardens prepared by the Vancouver Board of 
Parks and Public Recreation. 

2. Town houses and garden apartments - McCarter Nairne for 
Marathon Realty. ' 

Council may wish to consider receiving the above report of the 
Director of Planning and establish a date for a public hearing. 

After consultation with His Worship the Mayor and City Clerk, 
June 18th, 1970, at 2:00 p.m., has been selected as an 
appropriate date." 


MOVED by Aid. Bird 

THAT the foregoing report of the Director of Planning be 
received and the application be referred to a Public Hearing 
which be held on June 18, 1970, at 2:00 p.m. 

- CARRIED 

MOVED by Aid. Wilson, 

THAT the Provincial Government and the Botanical Gardens 
Association be so informed. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Adams, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Bird, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

BY-LAWS 

BY-LAW TO AMEND BY-LAW No. 3519 BEING THE 
"IMPOUNDING BY-LAW" 


MOVED by Aid. Rankin, 
SECONDED by Aid. Broome, 

THAT leave be given to introduce a By-law to amend By-law 
No. 3519 being the "Impounding By-law" and the By-law be read a 
first time. 

- CARRIED 

MOVED by Aid. Rankin, 
SECONDED by Aid. Broome, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Rankin, 
SECONDED by Aid. Broome, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in 
the Chair. 

- CARRIED 
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BY-LAWS (cont'd ) 

By-law to Amend By-law No, 3519 being 
the Impounding By-law (cont'd) 


MOVED by Aid. Rankin, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Rankin, 
SECONDED by Aid. Broome, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Rankin, 
SECONDED by Aid. Broome, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED 

(The By-law received three readings) 


MOTIONS 

1. Allocation of Land for Highway Purposes 
(2125 West 7th Avenue) 


MOVED by Aid. Bird, 
SECONDED by Aid. Rankin, 

THAT WHEREAS the registered owners have conveyed to the City 
of Vancouver, for highway purposes, the following lands: 

1. North 10 feet of Lot 14, Block 284, District Lot 526, 
Group 1, New Westminster District, Plan 590 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for highway purposes; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
highway purposes, and declared to form and constitute portions of 
highway . 

- CARRIED 

2. Expropriation: Lot 9 (S/S 65th Avenue between 

Bristol and Cromwell Streets) and 

Lot 12 (S/S 58th Avenue, between 
Tyne and Cromwell Streets) 


MOVED by Aid. Bird, 
SECONDED by Aid. Rankin, 

THAT WHEREAS the City of Vancouver desires to acquire all 
those certain parcels or tracts of land and premises situate in 
the City of Vancouver, in the Province of British Columbia, more 
particularly known and described as follows: 
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MOTIONS (cont'd) 


Expropriation: Lot 9 and Lot 12 (cont'd ) 


Lot 9 of Block 21, District Lots 
330 and 331, Group 1, New West- 
minster District 


S/S of 65th Avenue, 
between Bristol and 
Cromwell Streets 


Lot 12, Block 4, South portion of 
North-West 1/4 of District Lot 335, 
Group 1, New Westminster District 


S/S of 58th Avenue, 
between Tyne and Cromwell 
Streets 


pursuant to its powers under Section 564 of the "Vancouver Charter", 
Statutes of British Columbia 1953, Chapter 55, and amendments 
thereto ; 

AND WHEREAS the City of Vancouver has failed to come to an 
agreement with the owners of the real property aforesaid as to 
the terms of acquisition thereof; 

THEREFORE BE IT RESOLVED THAT the real property aforesaid be, 
and the same is, hereby expropriated by the City of Vancouver. 


3. Retail Use in 

M-1 and M-2 Areas 

At the Council meeting on April 14, Notice was given of 
the following motion by Alderman Linnell and Alderman Broome: 

"THAT in M-1 and M-2 areas only one- tenth of the permitted 
use be allowed for retail use; 

FURTHER THAT the Director of Planning be requested to make 
an application to amend the Zoning and Development By-law and 
submit it to Council as soon as possible, but not later than 
one month from this date." 

MOVED by Aid. Broome, 
SECONDED by Aid. Bird, 

THAT the subject matter of the motion of Aldermen Linnell 
and Broome be referred to the Director of Planning for report to 
Council , 


4. Rezoning Application: 

S/W corner of Main and S.E. Marine Drive 

MOVED by Aid. Bird, 
SECONDED by Aid. Rankin, 

THAT WHEREAS at the Public Hearing held on March 26, 1970 
Council dealt with an application by Standard Oil Company to re- 
zone Lot 1 of 3 north part. Block 13, D.L. 322, situated at the 
southwest corner of Main Street and South East Marine Drive, 


- CARRIED 


- CARRIED 


FROM: C-1 Commercial District 
TO: M-2 Industrial District 


cont 'd . , . 
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MOTIONS (cont'd ) 

Rezoning Application (cont'd ) 

AND WHEREAS the following condition recommended by the 
Technical Planning Board and the Town Planning Commission was im- 
posed by Council but omitted from the Minutes of the Council meeting 

THEREFORE BE IT RESOLVED THAT the following condition as 
recommended by the Technical Planning Board and the Town Planning 
Commission be imposed in addition to the other conditions recorded: 

"1. The detailed scheme of development is to be first approved 
by the Technical Planning Board and provided the owners can 
and do obtain relaxation from the Board of Variance to 
reduce the 40' landscaped strip along Marine Drive to that 
similar as shown on the plan marked 'Received City Planning 
Department, January 12, 1970' and prepared by Shigeru Amano 
Architect and with the understanding the areas including 
that landscaped area within the 40* setback are carried 
out and maintained and in no event, however, shall any 
advertising or signs be placed in the 40' landscaped 
setback area, (Section 11)2))" 

- CARRIED 

5, Canadian Radio Television Commission 
Community Antenna Television Systems 

MOVED by Aid. Phillips, 
SECONDED by Aid, Adams, 

THAT the City Council present a brief to the Canadian Radio 
Television Commission on their proposed regulation of community 
antenna television systems and that this subject be discussed as 
soon as possible by the General Purposes Committee. 

- CARRIED 

NEW BUSINESS 
Meeting with National Director: 

Institute for Social Work Training, (London, England) 

Alderman Linnell advised she would like to have a meeting of 
interested parties, including City officials, with Mr. Robin Huw's 
Jones, National Director of the Institute for Social Work 
Training, London, England, who is expected to be in Vancouver in 
the near future. The Alderman requested authority for a luncheon 
or other appropriate arrangement for approximately 20 to 30 
persons who will be in attendance. 

MOVED by Aid. Bird, 

THAT approval be given and details left in the hands of the 
Civic Recognition and Entertainment Committee. 

- CARRIED 


The Council adjourned at approximately 4:45 p.m. 


*** 


The foregoing are Minutes of the Regular Council meeting of April 21, 
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BOARD OF ADMINISTRATION . . . (WORKS) 


APRIL 17TH, 1970 


The following is a report of the Board of Administration: 


WORKS & UTILITY MATTERS 


CITY ENGINEER »S REPORT 
( Dated April 17th. 1970 . ) 


1. Leasing Lane West of Main Street from 
5th Avenue to the Lane North 
Block 24. D.L. 200A 

"City Coiincil on 25th February, 1969 approved the closing, stopping 
up and leasing of the lane west of Main Street from 5th Avenue to the lane 
north, for Hamilton Harvey Department store. One of the conditions was that 
no building be erected on the lease area. The applicant now wishes to erect 
a walkway over the lane from the parking area on the west side of the lane 
to the store. 

I RECOMMEND that the agreement for the leased area be amended whereby 
a removeable walkway may be installed connecting the parking area with the 
store across the leased area." 

Your Board RECOMMENDS that the foregoing be approved. 

2. Sewer on 7th Avenue between Arbutus Street 
and Yew Street 

"The 1969 Sewers Capital Budget is almost fully appropriated. 
Advance approval by the City Council of funds from the 1970 Sewers Capital 
Budget is therefore requested for the above project: 

This old sewer is too small and in poor condition. Reconstruction 
is required to serve a new apartment under constmction at 2175 West 7th Avenue, 
and to adequately serve other properties and to provide street drainage. 

The estimated cost is $15,700. 

I RECOMMEND that $15,700 be appropriated from Item 3-04-03 
» Reconstruction and Relief - Provision for Further Projects » in the 1970 
Sewers Capital Budget." 

Your Board RECOMMENDS that the foregoing be approved. 


cont/d 
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"The following water main replacements are reqiiired due to leaks: 


Street 

Garden Drive 
Garden Drive 
Slocan Street 
Slocan Street 
Slocan Street 
Dundas Street 
Lillooet Street 
8th Avenue 


Wallace Street 
24th Avenue 
35th Avenue 
35th Avenue 
39th Avenue 
53rd Avenue 

Lane 

East of Dunbar Street 
East of Dunbar Street 
West of Dunbar Street 
South of 33rd Avenue 


PROJECT 1001 

From 

Eton Street 
1st Avenue 
Trinity Street 
McGill Street 
2nd Avenue 
Cassiar Street 
Venables Street 
Kaslo Street 

PROJECT 1005 

29th Avenue 
Highbury Street 
MacKenzie Street 
Macdonald Street 
Carnarvon Street 
Carrington Street 


30th Avenue 
33rd Avenue 
33rd Avenue 
L/W of Dunbar 


To 

Cambridge Street 
2nd Avenue 
McGill Street 
Eton Street 
3rd Avenue 
145 feet westerly 
Parker Street 
Renfrew Street 


30th Avenue 
60 ftX Easterly 
Macdonald Street 
Trafalgar Street 
MacKenzie Street 
Blenheim Street 


32nd Avenue (2 blocks) 
36th Avenue (j blocks) 
Lane South 
100 ft. ± Easterly 


The estimated cost of Project 1001 is $44,000 and of Project 1005 is 
$51,000. Funds for these projects are included in the 1970 Water Works Capital 
Budget, Reference Nos. 10-03-01 and 10-03-05, respectively, and approval of 
this work is being requested in advance of the 1970 Budget. 

I RECOMMEND that $44,000 for Project 1001 and $51,000 for Project 1005 
be appropriated in advance from the 1970 Capital Budget, Reference Nos. 10-03-01 
and 10-03-05, respectively, for the work listed." 

Your Board RECOMMENDS that the foregoing be approved. 

RECOMMENDATIONS 

4. Bus Stop: 

West Side of Cambie Street, South of 
50th Avenue 


The City Engineer reports as follows: 

"Until recently, the southbound Cambie Street trolley bus reversed 
direction at 49th Avenue by turning through the centre boulevard at 
50th Avenue. The approach to this turn from the left side of the 
roadway precluded a bus stop at 50th Avenue. 

The trolley bus system has n^w been extended southwards to Marine 
Drive, and this turning maneuver at 50th Avenue is eliminated. B.C. 
Hydro has therefore requested an additional southbound stop on Cambi 
Street at 50th Avenue, in order to provide continuity in the bus 
stop arrangement. 

The proposed stop conforms to the skip stop policy and it is 
RECOMMENDED that a bus stop be established on the west side of Cambi 
Street at 50th Avenue." 

Your Board RECOMMENDS the foregoing recommendation of the City Engineer 
be adopted. 


cont/d 


APR 2 1 1970 


319 


Board of Administration, April 17, 1970 .... (WORKS) ... 3 

5 . Request for Parade in Downtown Area 

The City Engineer reports as follows: 

"The 'Specification Writers Association of Canada' are holding their 
annual convention in Vancouver from April 22nd to April 25th, 1970. 

As this is the first time this convention has been held west of 
Toronto, the Specification Writers Association of Canada, Vancouver 
branch are planning to make it a 'gala affair'. 

To entertain their out-of-town guests they are planning to have 
the Chinese Masonic Society perform the Chinese Dragon Dance on 
Columbia Street between Keefer Street and Pender Street and are 
requesting the closure of this street to facilitate this event. 

The proposal is that Columbia Street between Keefer Street and 
Pender Street be closed to vehicular traffic on Thursday, April 23rd 
between the ours of 6:00 p.m. to 8:00 p.m. 

Temporary parking prohibitions will be required on Columbia Street 
together with barricades. The cost for the signing will be borne 
by the applicant. 

There are no transit vehicles affected and the Police will be in 
attendance. No difficulties are anticipated from a traffic 
viewpoint . 

It is accordingly RECOMMENDED that Columbia Street between Pender 
Street and Keefer Street be closed to vehicular traffic between 
the hours of 6:00 p.m. to 8:00 p.m. on Thursday, April 23, 1970." 

Your Board RECOMMENDS that the foregoing recommendation of the City 
Engineer be adopted. 

INFORMATION 


6 . Date of Local Improvement Court of Revision 

The City Engineer reports: 

"At a Local Improvement Court of Revision on 29th January, 1970, 
Council indicated that it wished such Courts scheduled for 
2:00 p.m. on a regular Council day if they appear likely to be 
of short duration. 

Six short Local Improvement projects in Urban Renewal Area A- 5 
and two related projects outside of the area are to come before 
a Court of Revision in mid-July. If we may judge from previous 
similar projects in this area, there will be few, if any, dele- 
gations from the Urban Renewal Area. The other two projects are 
for paving and for lighting on an adjoining four-block section. 
While there may be some opposition to these, we have no reason to 
anticipate a large number of delegations or prolonged presentations." 

Your Board has instructed that this Court of Revision be scheduled 
for a Tuesday afternoon on an experimental basis. 

This item is submitted for the INFORMATION of Council. 


* * * * * 
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SOCIAL SERVICE AND HEALTH MATTERS 

RECOMMENDATION 

1. TENDER NO. 28-70-5 - CATERING SERVICE AT 
MEN'S HOSTEL - 535 HOMER-StREET . 

The Purchasing Agent and Director of Social Service report as follows 

"The above-tenders were opened by your Board on Tuesday, March 31 
1970, and referred to the Acting Purchasing Agent and Social 
Service Administrator for tabulation and report. A copy of the 
working tabulation is available in the Purchasing Agent's Office 

We RECOMMEND acceptance of the low bid submitted by Clancy's 
Coffee Shop for a three year period, at a cost of approximately 
$150,000.00 per year. Contract satisfactory to Corporation 
Council and bid bonds of unsuccessful tenderers be returned." 

Your Board RECOMMENDS that the report of the Acting Purchasing Agent 
and Social Service Administrator be approved. 


FOR ADOPTIOM SEE PAGE(S) 2>ll — 
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BUILDING AND PLANNING MATTERS 


INFORMATION 

1. Additional Storage for Sailing Boats: 
Kitsilano Yacht Club 


Council has received a letter from Mr. R.J. Middleton supporting pro- 
posal by the Kitsilano Yacht Club for additional storage for sailing 
boats. The Director of Planning reports as follows: 

"The Kitsilano Yacht Club is located on land leased from the 
Board of Parks and Public Recreation. The Club has applied to 
the Park Board for permission to extend their boat storage and 
the Park Board have requested the Yacht Club to obtain a deve- 
lopment permit for the project. The drawings and a Development 
Permit Application have been received by the Planning Department 
and are being reviewed before consideration by the Technical 
Planning Board. In making their decision, the Technical Planning 
Board will be considering such factors as those brought out in 
the letter from Mr. Middleton." 

Your Board submits the foregoing report of the Director of Planning 
for the information of Council. 

(Copies of the communication from Mr. R.J. Middleton dated 
March 25, 1970 are circulated for the information of Council) 


RECOMMENDATION 


2. Uniformity of Building Code - 

Appointment of Building Inspector 
to Technical Sub-Committee 


Your Board has received a letter from Mr. G.W. Carlisle, 
Administrator, Greater Vancouver Regional District, asking for 
Council's approval to the appointment of the City's Building 
Inspector to a Technical Sub-Committee. This Sub-Committee 
is to study the possibility of achieving a uniform Building 
Code within the Regional District and will meet from time to 
time with representatives of the construction industry. 

Your Board RECOMMENDS that Council approve the appointment of the 
City Building Inspector to the above-noted Technical Sub-Committee. 

3. Kitsilano Area Resources Council 
Re Submission of Briefs 


The Director of Planning reports as follows: 

"A letter from the Kitsilano Area Resources Council expressing 
appreciation for the efforts being made by City Council to ob- 
tain citizen reactions to plans and proposals for developments 
in Vancouver has been forwarded to Council members. In the 
letter, the Kitsilano Area Resources Council also expressed its 
concern that the time allowed for replies to development pro- 
posals was not sufficient to permit them to make a proper study 
of the matter. Cited as a specific instance was the recently 
circulated Development Concepts for False Creek Brochure. The 
communication noted that their first inkling of Council's actions 
to receive replies from citizens' groups was through a column 
in the newspaper a few days before the deadline. 


3 ill 
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Clause No. 3 cont/d 

In checking the mailing list for groups receiving brochures about 
False Creek, it is noted that Kitsilano Area Resources Council 
was sent a copy of the brochure and the letter requesting briefs 
at the same time as were the majority of groups that received a 
notice; a month before the deadline. The document was not re- 
turned by the postal system, and it is assumed that it was re- 
ceived at the mailing address used, which corresponds to the 
mailing address on Kitsilano Area Resources Council's letterhead. 

The Planning Department is making every effort to notify at an 
early date citizen groups that wish to submit briefs on projects. 
We are well aware of the efforts required of them to arrange meetings 
and to prepare the briefs. 

The President of the Area Council is aware of the foregoing. 

It is recommended that Council receive this report and forward a 
copy to the Kitsilano Area Resources Council." 

Your Board RECOMMENDS that the foregoing report of the Director of 
Planning be received by Council and that a copy be sent to the 
Kitsilano Area Resources Council. 

(Copies of the Kitsilano Area Resources Council letter dated 
March 25, 1970 are circulated for the information of Council.) 


********** 
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FINANCE MATTERS 
|IE COMMEND AT I ON 


APR 2.1. '.970 


Lipsett Collection 

The Director of Museums reports as follows: 

"Following preliminary discussions held with Alderman Calder 
and Directors of the P.N.E., a special sub-committee of the 
P.N.E. was set up to discuss with representatives of the 
Centennial Museum the possibility of the Museum obtaining 
part of the Lipsett Collection. 

The Lipsett Collection was examined by staff members of the 
Centennial Museum, who suggested a specific list of thirty- 
one items which would be most valuable from the Museum's 
point of view, supplemented by a selective assortment of 
baskets. This list was discussed with the special Committee 
of the P.N.E. , who resolved as follows: 

' IT WAS MOVED, SECONDED, AND CARRIED: 
That, in the event there is a request from City on 
behalf of the Museum Board for provision of a rep- 
resentative group of items, as listed on the attached 
sheet, to be made available to the Museum, that this 
Committee would look in favour upon this arrangement, 
providing there is satisfactory acknowledgment of 
same and provided removal of these items does not 
reduce the attractiveness of the original collection; 
further, that the foregoing be subject to approval 
of the Provincial Government and the Lipsett family. ' 

The matter has been discussed by the Greater Vancouver Civic 
Museum and Planetarium Board who concur with the staff proposals, 
The Lipsett Collection as presently at the P.N.E. contains 
some items that are on loan from the Provincial Museum in 
Victoria and whereas attempts have been made to exclude such 
items from the proposed list, it is possible that one or two 
may be included. 

Accordingly, it is RECOMMENDED that Council request the P.N.E. 
to transfer to the Centennial Museum the thirty-one items on 
the list, which is circulated, (subject to adjustment in the 
event that any of the items are the property of the Provincial 
Museum) with the date of transfer to be mutually agreed. 
The foregoing being on the understanding that this arrangement 
is without prejudice as to the ownership of the total Lipsett 
Collection . " 

Your Board RECOMMENDS the foregoing recommendation of the 
Dtrector of Museums be adopted. 
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2. The Alcoholism Foundation 
of British Columbia - 
Rental of Queen Elizabeth Playhouse 

City Council on March 10, 1970, received a request from the 
Crisis Intervention and Suicide Prevention Centre for the City to 
absorb the costs of the rental of the Theatre with regard to the 
organization's production of the play "Quiet Cries". Council approved 
a grant equal to one-half the rental of the Theatre for this purpose. 

A letter has now been received from The Alcoholism Foundation 
of British Columbia requesting a grant in the amount of $180 to offset 
the rental charge on the Playhouse. The purpose is to hold the 
organization's annual meeting and also to again stage the play "Quiet 
Cries" in co-operation with the Crisis Centre. No admission will be 
charged for the meeting or the play and the general public is invited. 

Your Board notes that Council has dealt with similar requests 
in the past as follows: 
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CONSIDERATION 


June 1968 - United Nations Association - 

Half of Theatre rental re United 
Nations Day. 


Approved. 


May 1968 - CKNW Orphans ' Fund - 

Rental for charity performance. 


$300 Approved. 

Your Board submits the foregoing for the consideration of 


Council . 
3. 


Civic Luncheon: Association for 
Retarded Children of B. C. 

A letter has been received from the Association for Retarded 
Children of B.C. advising that a National Conference of the Canadian 
Association for the Mentally Retarded is being held in Vancouver October 
7 - 10, 1970. It is anticipated that approximately 400 - 450 delegates 
and guests will be attending from all parts of Canada, as well as from 
the United States. 

The organization is therefore asking the City to sponsor a 
luncheon on Friday October 9th, 1970, at an approximate cost of $1,500.00. 

Your Board notes that Council has dealt with similar requests 
in the past as follows: 


June 1969 - Canadian Council of Christians 
and Jews - 

Request for Civic Dinner 

Feb, 1968 - Canadian Public Health Association - 
Civic Luncheon re Annual Convention 


Approved up to 
$100 

No Action 


Council . 


Your Board submits the foregoing for the consideration of 


****** 
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BOARD OF ADMINISTRATION 


PERSONNEL MATTERS 


SUPPLEMENTARY REPORT 


April 17, 1970 


RECOMMENDATION 

1. Leave of Absense With Pay - 

Mrs. E. Branter, Health Department 

The Director of Personnel Services reports as follows: 

"The Annual Meeting of the Registered Nurses Association of B.C. 
will be held at the Bayshore Hotel May 27, 28 and 29, 1970, and 
many various topics will be discussed which will be of interest 
to the Health Department staff. 

There exists an excellent liaison between the City and the Registere 
Nurses Association of B.C. in such matters as assistance in re- 
cruiting, maintenance of standard of nursing practices, assistance 
in nursing education, and the City Health Officer therefore 
considers it in the interest of the City and the Health Department 
to have one of his staff attend this meeting. 

Mrs. Branter is an official voting delegate for the Vancouver 
District which will pay all incidental expenses. The only cost 
to the City of Vancouver will be Leave of Absence With Pay. 

As Mrs. Branter will be required to impart information obtained 
at the meeting to the Health Department staff, and as the request 
of the City Medical Health Officer is in accordance with Regulation 
45-7, I recommend that Leave of Absence With Pay for the indicated 
three days be approved for Mrs,, E. Branter, Public Health Nurse, 
Health Department." 

Your Board RECOMMENDS that the above recommendation of the Director 
of Personnel Services be adopted. 


****** 
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BOARD OF ADMINISTRATION 

PROPERTY MATTERS 
APRIL 17. 1970 

The Board considered matters pertaining to Properties and submits the 
following report. 

RECOMMENDATIONS 

1. Caretaker Agreement: 

916 Nicola Street & 
1619 Barclay Street 

The Supervisor of Property and Insurance reports as follows: 

"Lot A of Lots 14- & 5, Block 1^5, D.L. 18^ being 916 
Nicola Street was purchased in July, 1966 for future 
park development (Park Site #19). Mr. and Mrs. E. 
Brereton were appointed resident caretakers. Mrs. 
Brereton passed away in January, 1970 and Mr. Brereton 
has been unable to continue with the caretaking duties, 
and his services have been terminated effective Feb- 
ruary 28, 1970. Mr. Paulus Vermaat, the City's caretaker 
at 1132 Comox Street has carried out temporary care- 
taking duties since that time. 

Lot 27, Block 57, D.L. 185 being I6l9 Barclay Street 
was purchased in January, 1970 as part of the West End 
Community Centre and Senior Citizens' Housing Project. 
The City, on March 13, 1970, took possession of the 
building, which is a 2ig-storey frame dwelling, containing 
13 rooms divided into 7 suites. Mr. P. Vermaat has also 
carried out temporjiry caretaking duties at these premises. 

To maintain proper control of these buildings it is 
necessary that a caretaker be engaged on a full time 
basis. The duties would include general janitorial 
services, maintaining the grounds, keeping up the 
interior and exterior appearance of the building, 
looking after supplies and exchange of linen, general 
over-all supervision of the tenants, and collection 
of rent. 

In view of Mr. Vermaat 's proven ability as caretaker of 
other City-owned buildings situated in the same area 
it is recommended that he be appointed caretaker for 
these premises as follows: 

916 Nicola St. - III- suites 

Caretaker's wage of $11[|..00 per 
month effective March 1, 1970 

1619 Barclay St. - 7 suites plus 5 garage rentals 

Caretaker's wage of $80.00 per 
month effective March I3, 1970 

RECOMMENDED that Mr. Vermaat be appointed caretaker at 
916 Nicola Street and I6l9 Barclay Street on the fore- 
going basis, subject to a contract being drawn to the 
satisfaction of the Corporation Counsel and the Super- 
visor of Property and Insurance." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 

■5:- -s:- -j:- •55- 
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REPORT TO COUNCIL 
STANDING COMMITTEE ON HEALTH AND WELFARE 
APRIL 9, 1970 

A meeting of the Standing Coiranittee of Council on Health and 
>7elfare was held in the Council Chamber, Third Floor, City Hall, on 
Thursday, April 9, 1970, at approximately 5:20 p.m. 

PRESENT: Alderman Linnell (Chairman) 

Aldermen Adams, Bird, Broome, Calder, Hardwick, 
Phillips, Rankin, Sweeney and Wilson. 

ABSENT : His Worship the Mayor 

CLERK TO 
' THE COMMITTEE: M. James 


The following action of the Committee is reported for the 
Information of Council: 

INFORMATION 

L. In response to the Notice of Meeting, your Health and Welfare 

Committee met immediately following the Public Hearing held this 
day. 

Due to the time of day, the meeting adjourned without considering 
any items. 


****** 
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CITY OF VANCOUVER 

REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, April 28, 1970, in the Council Chamber at 
approximately 9:30 A.M. 

PRESENT : His Worship the Mayor 

Aldermen Bird, Broome, Calder, Hardwick, Linnell, 
Phillips, Rankin, Sweeney and Wilson 

ABSENT: Alderman Adams (Illness) 

CLERK TO THE COUNCIL : R. Thompson 

PRAYER The proceedings in the Council Chamber were opened with 
prayer . 

ACKNOWLEDGMENT His Worship the Mayor acknowledged the presence 

in the Council Chamber of students from Emily Carr 
School, under the direction of Mr. Toochin. 

'IN CAMERA ' MEETING 

The Council agreed to an 'In Camera' meeting later this day 
re Personnel matters, etc. 

ADOPTION OF MINUTES 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Broome, 

THAT the Minutes of the Regular Council meeting (including 
'In Camera'), dated April 21, 1970, be adopted after adding the 
word 'UNANIMOUSLY' after the word 'CARRIED' in connection with 
Municipal Finance Authority of British Columbia, as shown on 
page 15. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Broome, 
SECONDED by Aid. Linnell, 

THAT this Council resolve itself into Committee of the Whole, 
His Worship the Mayor in the Chair. 

- CARRIED 

UNFINISHED BUSINESS 

It was agreed to defer the following matters pending the 
hearing of delegations later this day: 

(a) Tag Day: United Nations Association 

(b) Lipsett Collection 

ENQUIRIES AND OTHER MATTERS 

Alderman Hardwick - reported on a meeting of the Canadian 

Council on Urban and Council on Urban and Regional Research in 

Regional Research Montreal. In particular, he referred to 

a restatement of the aims of the organ- 
ization, adopted by that Council, by which 
greater emphasis will be placed on applied 
urban research. Representatives of the 
Canadian Federation of Mayors and Muni- 
cipalities participated in the meetings 
and expressed hope that CCURR in 1971 may 
become a major beneficiary of federal 
funds expected to be directed toward 
urban research. 
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ENQUIRIES AND OTHER MATTERS (cont'd ) 

Alderman Bird - brought to the Council's attention the con 

Roof Signs struction of roof signs, particularly in 

the 3400 block West 10th Avenue and 
expressed the view action should be taken 
to prevent this. 


Alderman Sweeney - 
Enquiries and Other 
Matters 


His Worship advised Alderman Linnell has a 
motion for consideration in this respect 
which will be submitted later in the day. 


enquired if the item Enquiries and Other 
Matters ' could not be placed at the end 
of the Council agenda rather than in its 
early position as at present. 


Alderman Wilson - referred to an announcement by the 

Housing the Honourable Robert Andras with respect 

to approval to public housing projects 
in Canada and that the announcement showed 
a major proportion of the housing projects 
to be in the area of Montreal and Toronto. 

The Alderman suggested this be a matter 
for discussion at the next meeting of the 
Standing Committee on Planning and 
Development . 

Alderman Bird agreed. 


Alderman Broome - enquired respecting a report to Council 

Graded Lumber as previously requested, regarding changes 

in present building regulations whereby 
graded lumber can be used in building. 

Commissioner Ryan advised he would look 
into the matter. 


COMMUNICATIONS OR PETITIONS 

1. Delegation: 

Proposed Senior Citizens Apartment Complex 
Broadway and Slocan Street 


The Council noted a request from Boughton, Street and 
Company for permission to appear before the Council when the 
Board of Administration reports in the matter of proposed Senior 
Citizens' Apartment complex at Broadway and Slocan Street. 

MOVED by Aid. Wilson, 

THAT permission be granted in respect of hearing of this 
delegation . 

- CARRIED 
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COMMUNICATIONS OR PETITIONS (cont'd ) 

2. Proposed Public Housing Projects 
FP 12, 13 and 14 


MOVED by Aid. Wilson, 

THAT, pursuant to communication from the Director of Planning, 
the Council hear delegations, if any so apply, in respect of proposed 
Public Housing Projects, known as FP 12, FP 13 and FP 14, in the 
areas of Grandview Highway and Penticton Street, Rupert Street and 
Vanness Avenue and 25th Avenue and Brant Street, which will be 
the subject of a Board of Administration report. 

- CARRIED 

3 . Grant to Vancouver Junior Chamber of Commerce 

His Worship the Mayor referred to request from the Vancouver 
Junior Chamber of Commerce that a delegation be heard by the 
Council in appealing rejection of grant of $500.00 toward the 
organization's annual 'Paint-up, Clean-up' program, due to 
commence May 9th. 

MOVED by Aid. Bird, 

THAT this delegation be heard on May 5th, pursuant to request 
received . 

- CARRIED 

4. Visit to Vancouver, Washington 
Canadian Legion 


MOVED by Aid. Bird, 

THAT, pursuant to invitation received. Alderman Wilson be 
authorized to attend the American Legion Post #14 special ceremonies 
in Vancouver, Washington, when the annual visitation of Branch 16, 
Vancouver, B.C., will be made; the date of the special ceremonies 
being May 16, 1970, 

- CARRIED 

BOARD OF ADMINISTRATION AND OTHER REPORTS 
A , General Report, April 24, 1970 
Works and Utility Matters 

(i) Local Improvements: 
Initiative Principle (Clause 7) 

MOVED by Aid. Linnell, 

THAT Clause 7 of the report of the Board of Administration 
(Works and Utility matters), dated April 24, 1970, be adopted. 

- CARRIED BY THE 
REQUIRED MAJORITY 

(ii) Balance of Works and Utility Matters 

MOVED by Aid. Linnell, 

THAT Clauses 1 to 6 inclusive of the report of the Board 
of Administration (Works and Utility matters), dated April 24, 
1970, be adopted. 

- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
Social Service and Health Matters 

(i) Seminar re Canadian Federation of 
Mayors and Municipalities: 

Director of Social Planning/Community Development 
(Clause 2) 

The Board of Administration advised of invitation issued to 
the Director of Social Planning/Community Development to address a 
Seminar at the 33rd Annual Conference of the Canadian Federation of 
Mayors and Municipalities to be held in Halifax, June 8-11, 1970. 
The Federation is prepared to meet travelling expenses if the City 
does not include the Director as part of its municipal delegation. 

MOVED by Aid. Hardwick, 

THAT the Director of Social Planning/Community Development be 
authorized to attend as requested at City expense if considered 
advisable . 

- CARRIED 

(ii) Balance of Social Service Health Matters 

MOVED by Aid, Broome, 

THAT, in respect to report of the Board of Administration 
(Social Service and Health matters), dated April 24, 1970, Clause 1 
be adopted and Clause 3 received for information. 

- CARRIED 

Building and Planning Matters 

Control of Waterfront Development 

The Board of Administration submitted report of the Corporation 
Counsel and the Director of Planning as a result of Council 
resolution of January 23, 1968, i.e. that the Corporation Counsel 
and the Director of Planning be authorized to discuss the question 
of joint control of marine development with the Federal Departments 
concerned and submit a report to Council, together with any 
suggested by-law amendment. Details of discussion with the 
appropriate Federal officials are set out in this report, however, 
it is stated it was apparent any form of joint control by the City 
was unacceptable to these authorities. The Harbours Board 
and the Department of Transport representatives felt that their 
respective authorities would be willing to develop a working arrange- 
ment whereby the City would be notified of applications for water 
lot leases and applications under the Navigable Waters Protection Act, 


MOVED by Aid. Broome, 

THAT this information be received 


Finance Matters 

(i) Audit Fee re Vancouver International Festival 
(Clause 3) 


CARRIED 


The Board of Administration submitted report of the Director 
of Finance upon request from the audit firm of Price Waterhouse 
& Co., by letter dated April 1, 1970, for an increase in the 
authorized $1,000 audit fee to $2,000, in respect of the work 
carried out in matters pertaining to the Vancouver International 
Festival. 

MOVED by Aid. Broome, 

THAT the communication from the audit firm be received. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Finance Matters (cont'd ) 

(ii) Grant: 

37th Annual Highland Games (Clause 4) 

The Council considered request from the President of the 
B.C. Highland Dancing Association for a grant in the amount of 
$750.00 to help defray expenses of the 37th Annual Highland Games 
to be held at Brockton Oval, July 4th. 

Action to approve was not taken. 


(iii) Bahner vs P.C. Muir: 
Judgment (Clause 5) 

The Council considered the Corporation Counsel 's report in 
the action of Bahner vs P.C. Muir and the judgment which followed, 
in respect of claim for false arrest arising out of an incident at the 
Bayshore Inn. Damages were awarded against the Police Constable 
and the Bayshore Inn. An appeal followed but was not successful. 
The matter of payment of costs and interest from date of judgment 
are submitted to Council for action, in view of the resolution 
of the Board of Police Commissioners recommending this case as 
a proper one for payment of costs. 

MOVED by Aid. Rankin, 

THAT this matter be deferred pending receipt of a detailed 
report on the circumstances involved. 

- CARRIED 

(His Worship agreed to obtain this report) 


(iv) Civic Luncheon: 

Canadian Credit Men's Association (Clause 6 ) 

The Council considered request from the Canadian Credit 
Men's Association Limited, that the City sponsor a luncheon on 
May 26th or 27th in connection with conference of credit 
executives from across Canada and the Pacific Northwest, to be 
held in Vancouver May 24 - 27, 1970. 

The Council did not take action to approve the request. 


(v) Grant: The Elgar Choir (Clause 7) 

The Council considered request from the Director of the 
Elgar Choir for a grant equal to the rental of the Queen Elizabeth 
Theatre, i.e. $600.00, plus $225.00 for installation of the 
symphony shell and risers, in connection with an international 
concert to be staged on May 29th. 

MOVED by Aid. Bird, 

THAT a grant of $600.00, equal to the rental of the Queen 
Elizabeth Theatre in connection with this concert, be approved. 

- CARRIED BY THE 
REQUIRED MAJORITY 

(vi) Balance of Finance Matters 

MOVED by Aid. Bird, 

THAT Clauses 1 and 2 of the report of the Board of Adminis- 
tration (Finance matters), dated April 24, 1970, be adopted. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

B. Personnel Matters, 

Supplementary, April 24 

Seminar on Personnel Information Systems 
(D. Pollard) 


MOVED by Aid. Linnell, 

THAT the report of the Board of Administration (Personnel 
matters. Supplementary), dated April 24, 1970, be adopted. 

- CARRIED 

C. Property Matters, April 24, 1970 

MOVED by Aid. Broome, 

THAT the report of the Board of Administration (Property 
matters), dated April 24, 1970, be adopted. 

- CARRIED 

D, Appointment of Transportation Sub-Consultants: 
Freeway Connection Georgia Viaduct to Highway 401 

The Board of Administration, under date of April 24, 1970, 
submitted the following report: 

"Your Board submits the following report of the City Engineer: 

'On March 24th, 1970, when approving the appointment of 
Phillips, Barratt, Hillier, Jones and Partners as consultants. 
Council decided that the selection, appointment and costs of 
the sub-consultants would be to the approval of the City 
Council . 

Phillips, Barratt, Hillier, Jones and Partners in their 
letter of April 10th, 1970, (copy attached) have requested 
City approval to the appointment of N,D. Lea and Associates 
as transportation sub-consultants. A copy of N.D. Lea and 
Associates ' proposed terms of reference are attached for 
Council information. 

We concur with Phillips, Barratt, Hillier, Jones' statement 
that N.D. Lea and Associates are the most Experienced 
transportation engineering consultants available locally, 
and in addition have substantial pertinent data available 
within their organization. 

The City Engineer recommends that Council approve the 
appointment by the prime consultants of N.D. Lea and Associates 
as Transportation Sub-Consultants on this study.' 

Your Board RECOMMENDS the foregoing report of the City 
Engineer be adopted." 

MOVED by Aid. Hardwick, 

THAT this recommendation of the Board of Administration be 
deferred pending reports on traffic and planning sub-consultants, 
both to be considered by the Council at the same time, together with 
information as to how it is proposed to cooperate with the Regional 
Transit Study being carried out by the Regional District consultants, 
De Leuw Cather and Associates. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

E, Report of Special Committee 
re Illegal Suites : 
Hardship Cases 

The Council received the following report, dated April 24, 
1970, from its Special Committee re Illegal Suites - Hardship Cases 

"The Committee of Officials has considered the following 
requests under the policy established by Council concerning 
Illegal Suites - Hardship Cases, and reports as follows: 

(a) The following applications recommended for approval by the 
sub-committee, be approved: 

Ethel M. Broderick (owner), 2742 East 16th Avenue 

Mrs, Katharina Ferber ''owner), 6326-6330 Beatrice Street 

Dora J, Flello (owner), 5480 Dundee Street 

Mrs, Ewdokia Hubich (owner), 2912 VenabTes Street 

Mrs, Ellen C, Letalien (tenant), 6194 Chester Street 

Mrs, Naomi Levallee (owner), 3473 Victoria Drive 

Mrs, Mary McCormick (tenant), 2050 Alma Road 

Luigi Mandarino (owner) , 3267 Parker Street 

Mrs. Maria Mullins (tenant), 5891 Clarendon Street 

Mrs. Helmie Olsen (owner), 2895 McGill Street 

Felice Pasqua (owner) , 646 East 21st Avenue 

Isabella Paul (owner) , 3533 East 23rd Avenue 

Miss Elishabet Pauls (tenant) , 6843 Culloden Street 

Miss Margaret Reinheimer (owner) , 7078 Eraser Street 

Mrs, Sandra Sandeen (tenant), 3150 Knight Street 

Mrs, Maria Wurst (tenant), 6284 Beatrice Street 

Mrs, Alma E. Young (owner), 542 East 50th Avenue 

Mrs, Rita Zaurrini (owner), 2735 Graveley Street 

(b) The following applications be approved for six months 
from the date of this resolution: 

Harry Kenneth Barker (tenant) , 6754 Sherbrooke Street 
Carmelo and Asunta Cannatta (tenants) , 1266 Renfrew Street 
Rolf and Anne Marie Stiller (owners), 1686 E, 37th Avenue 

(c) The following applications be approved for one year from 
the date of this resolution: 

Miss Marcy Cohen (tenant), 3484 Oxford Street 
Miss Katherine S, Getzie ( tenant) , 3484 Oxford Street 
Mrs, Dorothy Homuth (owner), 280 East 61st Avenue 
Frederick Lynnwood Hutton (tenant) , 3253 E, 28th Avenue 
Mr, Anton Kronstein (owner) , 834 East 58th Avenue 
Gurcharan Singh Thind (owner) , 1225 East 60th Avenue 

(d) In respect to the above mentioned, the City Building 
Inspector be instructed to carry out the policy as adopted 
by Council on December 17, 1963, and as amended by 
Council on November 10, 1964." 

MOVED by Aid, Broome, 

THAT the report of the Special Committee re Illegal Suites - 
Hardship Cases, dated April 24, 1970, be approved. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
F. 1970 Budget Matters 

(a) MOVED by Aid, Broome, 

THAT the report of the Standing Committee on Finance, 
dated April 23, 1970, dealing with 1970 budget matters, etc, 
be adopted. 

- CARRIED 

(b) MOVED by Aid. Broome, 

THAT the report of the Board of Administration, dated 
April 24, 1970, re 1970 Revenue Budget Estimates (exclusive of 
Schools and Regional Hospital District), be adopted. 

- CARRIED 

(c) MOVED by Aid. Broome, 

THAT WHEREAS the Board of Administration and the Director 
of Finance were instructed by Council on February 10, 1970 to 
review estimated revenues and expenditures of the City for the 
year 1970 with Department Heads and Boards and to report back 
through the Standing Committee of Council on Finance; 

AND WHEREAS the Standing Committee of Council on Finance has 
reviewed reports on the 1970 Estimates prepared by the Board of 
Administration and the Director of Finance dated April 6th and 
April 20th, and has recommended certain amendments thereto; 

AND WHEREAS the total estimated expenditures of the City to 
pay all debts and obligations of the City falling due in the year 
1970, exclusive of the amounts required for School and Regional 
Hospital District purposes and not otherwise provided for, as 
amended by the Standing Committee of Council on Finance amount 
to $80,044,478; 

AND WHEREAS the total estimated expenditure as aforesaid is 
the sum of the appropriation requests of all Departments and 
Boards properly supported by detailed analyses of those expendi- 
tures and listings of the salaried staff; 

AND WHEREAS the total estimated revenue of the City for 1970 
from sources other than real property taxes, as amended by the 
Standing Committee of Council on Finance, amounts to $40,244,641; 

AND WHEREAS the amount of the tax levy so required is 
$39,906,837, less $107,000 required to be written off, for a net 
General Tax Levy of $39,799,837; 

THEREFORE BE IT RESOLVED that the said estimates, both as 
to totals and individual items pertaining thereto, of the Board 
of Administration as amended by the Standing Committee of Council 
on Finance be and the same are hereby adopted by Council . 

- CARRIED 

G . Accommodation for Transient Youth 

It was agreed that the Board of Administration report of 
April 27, 1970, respecting accommodation for transient youth, 
communication on the subject from Mrs. M.C. Gutteridge of 
St, James' Church and report of the Medical Health Officer re 
emergency food services (Cool-Aid) , be deferred for consider- 
ation in the afternoon proceedings, at which time appropriate 
officials will be present, (see pages 14 & 15). 
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COMMITTEE OF THE WHOLE 

MOVED by Aid. Broome, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid. Broome, 
SECONDED by Aid. Linnell, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

BY-LAWS 

1. BY-LAW TO LEVY RATE RE GREATER VANCOUVER 
REGIONAL HOSPITAL DISTRICT 


MOVED by Aid. Broome, 
SECONDED by Aid. Sweeney, 

THAT leave be given to introduce a By-law to levy a rate on 
property to raise monies required to be paid to the Greater 
Vancouver Regional Hospital District, and the By-law be read a 
first time. 

- CARRIED 

MOVED by Aid. Broome, 
SECONDED by Aid. Sweeney, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Broome, 
SECONDED by Aid. Sweeney, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in 
the Chair. 

- CARRIED 

MOVED by Aid. Broome, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete, 

MOVED by Aid. Broome, 
SECONDED by Aid. Sweeney, 

THAT the report of the Committee of the Whole be adopted, 

- CARRIED 

MOVED by Aid. Broome, 
SECONDED by Aid. Sweeney, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED 

(The By-law received three readings) 

2. BY-LAW TO AMEND BY-LAW No. 3575, BEING THE 

ZONING AND DEVELOPMENT BY-LAW (N/S Kingsway between 
Aberdeen and Lincoln Streets) 


MOVED by Aid. Hardwick, 
SECONDED by Aid. Sweeney, 

THAT leave be given to introduce a By-law to amend By-law No. 
3575, being the Zoning and Development By-law, and the By-law be 
read a first time. 

- CARRIED 

cont 'd . . , . 
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BY-LAWS (cont'd ) 

By-law to amend By-law No. 3575 
(N/S Kingsway between Aberdeen and 
Lincoln Streets) continued : 


MOVED by Aid. Hard wick, 
SECONDED by Aid, Sweeney, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Sweeney, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in 
the Chair. 

- CARRIED 

MOVED by Aid, Hardwick, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid, Hardwick, 
SECONDED by Aid. Sweeney, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid, Hardwick, 
SECONDED by Aid. Sweeney, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED 

(The By-law received three readings) 

3, BY-LAW TO AMEND BY-LAW No, 3575, BEING THE 
ZONING AND DEVELOPMENT BY-LAW (E/S Victoria 
Drive between Harrison Drive and S.E. Marine ) 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Sweeney, 

THAT leave be given to introduce a By-law to amend By-law 
No. 3575, being the Zoning and Development By-law, and the By-law 
be read a first time. 

- CARRIED 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Sweeney, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Sweeney, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in 
the Chair. 

- CARRIED 

MOVED by Aid. Hardwick, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Sweeney, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Sweeney, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 

^^^^ • - CARRIED 

(The By-law received three readings) 
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BY-LAWS (cont'd ) 

4. BY-LAW TO LEVY MILL RATE ON TAXABLE 
PROPERTY RE OPERATING BUDGET 


MOVED by Aid. Broome, 
SECONDED by Aid. Sweeney, 

THAT leave be given to introduce a By-law to levy rates on all 
taxable property on the revised Assessment Roll of the City of 
Vancouver to raise a sum which, added to the estimated revenue of 
the City from other sources will be sufficient to pay all debts and 
obligations of the City, falling due within the year 1970, and not 
otherwise provided for, and the By-law be read a first time. 

- CARRIED 

MOVED by Aid, Broome, 
SECONDED by Aid. Sweeney, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid, Broome, 
SECONDED by Aid, Sweeney, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in 
the Chair, 

- CARRIED 

MOVED by Aid. Broome, 

THAT the Committee of the Whole rise and report, 

- CARRIED 

The Committee then rose and reported the By-law complete, 

MOVED by Aid, Broome, 
SECONDED by Aid. Sweeney, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid, Broome, 
SECONDED by Aid. Sweeney, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED 

(The By-law received three readings) 

5. BY-LAW TO AMEND BY-LAW No. 4065, BEING A ZONING BY-LAW 
(Four Seasons Hotels Limited) 


In connection with this By-law the Council had before it 
an information report, dated April 28th, 1970, from the Board of 
Administration. 

In the explanation of the By-law it was noted certain 
requirements of the developers have not as yet been effected. 
MOVED by Aid, Linnell, 
SECONDED by Aid. Hardwick, 

THAT the proposed By-law to amend By-law No. 4065, being a 
Zoning By-law, referring to the Four Seasons Hotels Limited 
proposed development, be not proceeded with until the necessary 
procedures are carried out in regard to submission of plans to 
the Council . 


- CARRIED 
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MOTIONS 


1 . Enquiries and Other Matters 

MOVED by Aid. Linnell, 
SECONDED by Aid. Broome, 

THAT WHEREAS it appears that that portion of the Agenda 
described as "Enquiries and Other Matters" is absorbing an in- 
ordinate amount of time; 

AND WHEREAS each Tuesday the Council is confronted with 
many matters of great concern which require careful thought 
and discussion; 

AND WHEREAS, with increasing frequency, important items of 
business are not gone into until late in the afternoon; 

THEREFORE BE IT RESOLVED THAT the order of business be 
altered so that subject "Enquiries and Other Matters" will 
appear immediately following "Motions", 


Notice was called and recognized by the Chair. 

2 . Roof Signs 

MOVED by Aid, Bird, 
SECONDED by Aid, Calder, 

THAT WHEREAS complaints have been received from residents 
and others regarding roof signs being erected in the City of 
Vancouver ; 

BE IT RESOLVED THAT the Director of Planning be instructed 
to make application to amend the Zoning and Development By-law 
No, 3575 to control the location of roof signs in C-2 and C-3 
Commercial Districts and examine the problem of roof signs in 
other zoning districts. 


The Council recessed at approximately 10;30 a,m, following which 
an 'In Camera' meeting was held in the Mayor's Office, the 
Council recessing again at 12;00 noon to reconvene in open 
session in the Council Chamber at 2;00 p.m. 

The Council reconvened in the Council Chamber at approximately 
2;00 p.m,, with the following members present; 


(Notice) 


(Notice) 


Notice was called and recognized by the Chair, 


PRESENT; 


His Worship the Mayor 
Aldermen Bird, Broome, Calder, 

Hardwick, Linnell, Phillips, 

Sweeney and Wilson 


ABSENT; 


Alderman Adams (Illness) 
Alderman Rankin (Civic Business) 


34U 


Regular Council, April 28, 1970 . . . .- q o ]970 ^"^ 

DELEGATIONS AND UNFINISHED BUSINESS 

1. Tag Day: 

United Nations Association 

The Council received a delegation and a brief on behalf of 
the Vancouver Branch of the United Nations Association in support 
of application for a Tag Day during October when Peace Roses 
would be sold in recognition of United Nations Day in October. 

MOVED by Aid. Linnell , 
SECONDED by Aid. Wilson, 

THAT this request be referred to the Standing Committee on 
General Purposes for consideration in connection with the 
tag day policy now being reviewed by the Standing Committee. 

- CARRIED 

2 . Lipsett Collection 

Mrs. C. A. Ryan and Mr. Shadbolt appeared and filed a 
brief dated April 28, 1970, expressing their views in the matter 
of the Lipsett Collection and suitable accommodation for it. They 
opposed a proposal to separately house parts of the collection 
and asked it be accommodated in a manner more befitting of the 
collection than is the case at the present time at the Pacific 
National Exhibition. Particularly, the delegation favoured the 
Centennial Museum. 

The Board of Administration report on the matter, under 
date of April 17, 1970, sets out the Director of Museum's report 
following discussions with Alderman Calder and Directors of the 
Pacific National Exhibition recommending as follows: 

'that Council request the P.N.E. to transfer to the 
Centennial Museum the thirty-one items on the list, 
which is circulated (subject to adjustment in the 
event that any of the items are the property of the 
Provincial Museum) with the date of transfer to be 
mutually agreed. The foregoing being on the under- 
standing that this arrangement is without prejudice 
as to the ownership of the total Lipsett Collection. ' 

MOVED by Aid. Calder, 
SECONDED by Aid. Linnell, 

THAT the City Council, 

(a) re-affirm its position of no fragmentation of the 
Lipsett Collection in any way; 

(b) re-affinn its ownership and right and title of the 
total Lipsett Collection; 

(c) turn over this Collection at a suitable time to the care 
and custody of the Greater Vancouver Civic Museum and Planetarium 
Board ; 

(d) request a report from the Greater Vancouver Civic Museum 
and Planetarium Board on the schedule of physical transfer, 
costing and the programme of display. 


- CARRIED 
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DELEGATIONS AND UNFINISHED BUSINESS (cont'd) 


Lipsett Collection (cont'd) 

MOVED by Aid. Broome, 
SECONDED by Aid, Linnell, 

THAT the three telegrams from the Lipsett family, together 
with communication from Mr. Alan F. Pierce, protesting any 
division of this collection, be received. 


G.(a) Accommodation for Transient Youth 

and Matters Pertaining to Cool-Aid 


The Board of Administration, pursuant to Council resolution, 
submitted a report dated April 27, 1970, dealing particularly 
with the matter of accommodation for transient youth and making 
reference to Cool-Aid hostel services. Several recommendations 
were made. 

After due consideration it was, 

MOVED by Aid, Broome, 
SECONDED by Aid. Bird, 

THAT the following recommendations of the Board of Adminis- 
tration be adopted: 

"1. THAT Alexandra Neighbourhood Services and the YMCA be 
informed that the City Council is prepared to pay in 
respect of youths referred to them by the City's Social 
Service Department a per diem rate for accommodation 
and food to be negotiated with and approved by the 
Provincial Government for reimbursement to the City. 
The City will, of course, be charged the usual pro- 
portion of the 20 per cent Municipal share, 

2. THAT similar arrangements be made with any other 
voluntary societies who are prepared to offer accommodation 
for youths, subject to the building and its operating 
being in accord with City By-laws. 

3. Your Board DO NOT RECOMMEND the use of 213-15 East Cordova 


Street as a hostel for the following reasons: 

(a) The Council has already given instructions for the 
purchase of this property and others in the block 
for the site of the Provincial Courts, and 
negotiations for its purchase are in progress, 

(b) The objective for the purchase of all property and 
demolition thereof is December 31st, 1970. 

(c) The concept plans for the Provincial Courts have been 
received from the architects and are being examined by 
the Judges and Departments concerned. If approval in 
principle is received within the next two months, the 
architects estimate that there would be no difficulty 
in having a contract let by the end of the year, by 
which time the buildings on the site would have to 

be demolished. 


- CARRIED 


BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


cent 'd , 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 
Accommodation for Transient Youth (cont'd ) 

(d) The City Building Inspector reports that it would 
cost $12,000 to make the premises useable as a hostel 
and any work thereon would be removed by the end of 
the year, 

(e) Approximately 375 persons presently live on the site, 
and the officials concerned will have considerable 
difficulty finding alternative accommodation without 
having added the almost impossible task of finding 
alternative accommodation for the hostel by the 

end of the year," 

- CARRIED 

(b) 213-15 East Cordova Street 

A communication, dated April 28, 1970, was received from 
Mrs, M,C, Gutteridge, Parish Worker of St, James' Church, as 
endorsed by the Rector, advising of their use of 213-15 East 
Cordova Street assisting needy cases, A workshop is provided 
and it was hoped to use the whole building to provide a complete 
service, including emergency sleeping accommodation. However, 
the Technical Planning Board has rejected an application from this 
group and therefore, the Council is asked to consider the whole 
matter of allowing their use of the building while it stands. 

MOVED by Aid, Wilson, 
SECONDED by Aid, Bird, 

THAT the Rector of St, James' Church be advised the City 
Council will approve the present use of this building until the 
end of the year, but on the understanding no sleeping accommodation 
will be provided. 


- CARRIED 


(c) Emergency Food Services 


The Council noted a memorandum from the Medical Health 
Officer respecting discussions with representatives of Cool-Aid, 
Inner City and the Health Department, in the matter of emergency 
food services. Agreement was reached on a proposal for submission 
to the Provincial Government for cost sharing as a welfare 
program. Details are set out, 

MOVED by Aid, Broome, 
SECONDED by Aid, Bird, 

THAT the memorandum from the Medical Health Officer in this 
regard, be received, 

- CARRIED 

(d) Canadian Federation of Mayors and Municipalities: 
Transient Youth Hostels 

MOVED by Aid, Sweeney, 
SECONDED by Aid, Wilson, 

THAT the Canadian Federation of Mayors and Municipalities 
recommend to the Federal Authorities that they develop a policy 
in respect of transient youth hostels. 


- CARRIED 
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NEW BUSINESS 

Meteorological Tower: 
Site 


Alderman Bird submitted a communication addressed to him from 
the Department of Transport Regional Meteorologist, in the matter 
of acquiring a suitable site on which to locate a meteorological 
tower in the Greater Vancouver area. It is hoped a site can be 
obtained by May 15, 1970. 

MOVED by Aid. Bird, 
SECONDED by Aid. Wilson, 

THAT this matter be referred to the Board of Administration 
for negotiation in respect of a suitable site and report back 
to Council. 

- CARRIED 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

H. Acquisition for Provincial Courts 

(Vancouver) Complex: 213-15 East Cordova Street 

The Board of Administration referred to a report of the 
Supervisor of Property and Insurance, with regard to acquiring 
for the Provincial Courts (Vancouver) complex Lots 11 and 12, 
Block 5, D.L. 196, located at 213-15 East Cordova Street. Details 
in respect of this property are set out in the report concluding 
with the following recommendations: 

"(a) That the offer of $45,000.00 inclusive of all consider- 
ations, made to the owner through the Office of the 
Supervisor of Property & Insurance on behalf of the City, 
be confirmed as representing due compensation for the 
property to be acquired . 

(b) That since the City has failed to come to an agreement 
with the owner to acquire the said property for the 
sum of $45,000.00 inclusive of all considerations, 
said property be expropriated and the resolution for 
that purpose be submitted. 

(c) That Professor E.C.E. Todd be appointed as the City's 
nominee to the Board of Arbitration to be constituted 
to determine the amount payable to the owner by reason 
of said expropriation." 

MOVED by Aid. Linnell, 
SECONDED by Aid. Broome, 

THAT the foregoing recommendations be approved. 

- CARRIED 


The Council adjourned at approximately 3:20 p.m. 

*** 

The foregoing are Minutes of the Vancouver City Council Regular meeting 
of April 28, 19 70, and the reports referred to are those on Page (s) 
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APRIL 2ATH, 1970 


The following is a report of the Board of Administration: 


WORKS & UTILITY MATTERS 


CITY ENGINEER'S REPORT 
(Dated April 1970) 


1. Installation of Water Mains - Project 918 

"The following water main replacements are required due to leaks 
and prior to paving scheduled for construction in 1970. These replace- 
ments are required at the following locations: 

STREET FROM; TO; 

Dundas Street Kootenay Street Boundary Road 

32nd Avenue Main Street Sophia Street 

The estimated cost of Project 91S is $10,500. Funds for this work 
are available in the 1969 Water Works Capital Budget, 'Provision for 
Unspecified 1970 Prior to Paving Projects' Account Code 0125/3902. 

I RECOMMEND that water mains be replaced on the above listed 
streets and that $10,500 be appropriated from Accoimt Code 0125/3902, 
'Provision for Unspecified 1970 Prior to Paving Projects'." 


Your Board RECOMMENDS that the foregoing be approved. 


2, Tender Number 701 - Pavements and Curbs 
on Sundry Streets and Lane Pavements on 
Sundry Lanes 


The City Engineer Rep>orts as follows: 

"Tenders for pavements and curbs on sundry streets and 
for lane pavements on sundry lanes in the City of 
Vancouver were opened on April 13, 1970 and referred 
to the City Engineer for tabulation and report to the 
Board of Administration, 

Ml tenders have been checked and are in order with the 
exception of a few arithmetic errors which had no bearing 
on the status of the low tenders. 

Tabulations of Tender Number 701 and the average unit 
prices for the major items of work included in this 
tender are circulated to Council members. 

This tender includes pavement and curb projects which 
were approved by Council at Courts of Revision held on 
July 24, 1969, November 27, 1969, and March 12, 1970, 
and lane paving projects which were approved by Council 
at Courts of Revision held on June 12, 1969, and March 
12, 1970. 



Cont/d. 
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Clause 2 Cont/d . 

The City Engineer recommends that : 

(a) Contracts be awarded to the low tenderers, as follows: 

Capital City Construction Company Limited 
757 Courtney Street 
Victoria, B.C. 

Project 'A' - P.C. concrete curbs and gutters 

on sundry streets $448,142.50 

Columbia Bitulithic Limited 
Vancouver, B.C. 

Project 'B' - Asphaltic concrete pavements 
and surfacing on sundry 

streets $388,672.25 

Winvan Gravel and Supply Limited 
230 Brunette Street 
New Westminster, B.C. 

Project 'C - Asphaltic concrete lane 

pavements on sundry lanes $ 78,660.00 

(b) All contracts satisfactory to the Corporation Counsel. 

(c) The bid bonds of the unsuccessful tenderers be 
returned . " 

Your Board 

RECOMMENDS the foregoing recommendation of the City Engineer 
be adopted. 


3. Pacific National Exhibition - 
Opening Day Parade 1970 

The City Engineer reports as follows: 

"In a letter dated March 10, 1970, the Acting General 
Manager of the Pacific National Exhibition requests per- 
mission to hold their opening day parade on Saturday, 
August 22, 1970. It is proposed that the parade start 
at 10:00 a.m. at Burrard and Georgia Streets and proceed 
through the Downtown area via Burrard and Hastings 
Streets to a dispersal point at Clark Drive. This route 
has been used in previous years and the arrangements have 
proven quite satisfactory. 

The Pacific National Exhibition also requests permission 
to erect a reviewing stand on the north side of Hastings 
Street west of Granville Street, again in a similar manner 
to the arrangement approved in previous years. The 
reviewing stand will be assembled on the evening before 
the parade and dismantled immediately after the parade is 
over. 

The Pacific National Exhibition will seek approval of this 
occupancy, as in previous years from the Canada Department 
of Public Works and the Canada Post Office. 


Cont/d. 
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Clause 3 Cont/d. 


It is therefore recommended that : 

(a) The request of the Pacific National Exhibition 
Acting General Manager to hold the P.N.E. opening 
day parade for 1970 on Saturday, August 22, 1970, 
commencing at 10:00 a.m. from Georgia and Burrard 
Streets, and proceeding via Burrard and Hastings 
Streets to Clark Drive, be approved. 

(b) Approval be granted for the erection of a reviewing 
stand, provided that the Exhibition Association 
assumes full responsibility for any damage claims 
and subject to : 

(i) Arrangements satisfactory to the Corporation 
Counsel . 

(ii) Approval being obtained from the Canada 
Department of Public Works and the Canada 
Post Office." 

Your Board 

RECOMMENDS that the recommendations of the City Engineer be 
adopted . 


4. Closure of Exhibition Park before and 

after the Pacific National Exhibition - 1970 

The City Engineer reports as follows: 

"It is the annual custom of the Pacific National Exhibition 
to request the City to close Exhibition Park to all traffic 
before, during and after the Exhibition period. This is 
done to prevent pilfering and to eliminate hazards caused 
by motorists driving through the work areas during setting 
up and dismantling of exhibits. The request has been 
granted each year subject to a walk-way being left open, 
for public use, on the general line of Windermere Street. 


It is therefore recommended that, in accordance with the 
request of the Pacific National Exhibition dated March 10, 
1970, Exhibition Park be claosed to general vehicular and 
pedestrian traffic, except for a walk-way through the Park 
on the general line of Windermere Street, from midnight 
Saturday, August 15 until midnight Friday, September IL, 
1970. " 

Your Board 

RECOMMENDS the foregoing report of the City Engineer be 
adopted . 


5, Tender No. 41-70-2 - Dump Body Hoists 

Tenders for the above were opened by your Board on March 16, 1970 
and referred to the City Engineer and Purchasing Agent for report. 
A copy of the working tabulation is on file in the office of the 
Purchasing Agent. The officials concerned report as follows: 


Cont/d. 
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Clause 5 Cont/d. 


"The 5% Provincial Tax is in addition to all prices shown 
in this report and in the working tabulation. Six of the 
nine hoists will be exempt Federal Sales Tax because they 
will be part of a dump truck that will be used to construct 
and maintain roads. 

Funds for this purchase are provided in the Truck Plant 
Replacement Fund. 

There were five bids received. The bid numbers refer 
to the relative position of the bids in ascending order 
of price. 

Bid No. 1 from Canadian Trailmobile Ltd. does not meet 
specifications because: (6 hoists © $732.09 and 3 hoists 
d) $807.00) . 

(a) Neither an air operated nor an electric 
solenoid operated hydraulic valve was offered 
as specified. 

(b) The hydraulic hose and hose fittings were not 
of the type specified. 

Bid No. 2 from Carter Machine Works Ltd. offered two 
alternatives - 

The first alternative does not meet specifications 
because an airshift power-take-off was not offered as 
specified (6 hoists © $760.61, 3 hoists © $851.88). 

The second alternative does meet specifications but 
offers the following disadvantages as compared to the 
recommended bid: (6 hoists @ $791.97 and 3 hoists i> 
$887.01) . 

(a) The air-shift on the power-take-off is a kit 
attachment exposing the air cylinder to road 
dirt, whereas the recommended bid offers a 
power-take-off with an air shift built into 
the power-take-off housing. 

(b) The pump offered by Bid No. 2 is mounted sep- 
arately from the power-take-off and requires 
a drive shaft to link the power-take-off to 
the pump. The recommended bid offers an 
integral power-take-off pump which makes one 
assembly out of the pump and power-take-off 
eliminating the need for a drive shaft and pump 
mounting bracket. 

(c) The hydraulic control valve offered by Bid 

No. 2 does not easily adapt for air or electric 
remote control. The City is presently con- 
verting a number of this bidder's control valves 
to air remote control. The air cylinder is - 
custom made and is exposed to the road elements. 
The recommended bid (Bid No. 3) offers a solenoid 
operated hydraulic valve which is a standard off- 
the-shelf hydraulic valve solenoid control. 


Cont/d. 
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Clause 5 Cont/d. 


The above advantages of Bid No. 3 involving east of initial 
installation and inservice maintenance offset the $240.00 
difference per hoist between Bid No. 2 and Bid No. 3. 

The City Engineer and Purchasing Agent recommend acceptance 
of Bid No. 3 from Earls Hydraulic Service Ltd. for nine only 
Lear Siegler Model 273-5291 dump body hoists at a total cost 
of $9,545.82 (6 © $1,038.55 and 3 <B $1,104.84) and the 
contract to the satisfaction of the Corporation Counsel. 

Your Board 

RECOMMENDS the report of the above officials be approved. 


6 . Air Pollution 

At the March 17, 1970 Council meeting, the following motion was 
made : 

"Moved , 

THAT the Director of Permits and Licenses be re- 
quested to report on the advisability of amending the 
relevant Bylaw to require any wood burning or coal 
burning operations, with stacks emitting smoke, to have 
installed, a fly ash precipitator as part of the equip- 
ment. 

- Carried" 

The Director of Permits and Licenses reports as follows: 

"It is understood that the motion of Council refers to 
industrial plants such as a mill or those industries which 
would have combustion equipment of similar size. There 
are nine wood burning and one coal burning plants which 
are not equipped with fly-ash collectors. All are subject 
to frequent inspections and those which have given rise 
to some doubt as to whether they meet the Bylaw have been 
tested. They have been found to meet the requirements 
of the Bylaw and cause no problem. 

It is possible that all can emit fly-ash on occasion, 
however, every combustion unit, including approved incin- 
erators in apartments, are in a similar position. Your 
officials believe that the standards and procedures in 
the Air Pollution Control Bylaw provide reasonable control 
of fly-ash and that requiring special equipment should not 
be mandatory unless non-compliance with the bylaw can be 
proved. Provision to require special equipment is in the 
bylaw now and this authority has been used in a number of 
instances to date after proof of non-compliance has been 
established . 

Recommended that no amendments be made at this time to 
the Air Pollution Control Bylaw with respect to fly-ash 
precipitators . " 

Your Board 

RECOMMENDS that the report of the Director of Permits and 
Licenses be adopted. 
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7 . Local Improvements - Initiative Principle 
First Step 

The City Engineer reports as follows : 

"I consider it advisable to carry out the following 
projects as Local Improvements. 

Pavements and Curbs 

47th Avenue, Vivian Street to Raleigh Street 
54th Avenue, N/S , Killarney Street to Kerr Street 

Lane Pavement in an Urban Renewal Area 

Lane south of Franklin Street, Glen Drive to Vernon Drive 

P«C« Concrete Sidewalks on School Collector Streets 

Slocan Street, E/S Adanac Street to Venables Street 

Slocan Street, W/S Venables Street to Parker Street 

Slocan Street, W/S Napier Street to Charles Street 

16th Avenue, S/S Quesnel Drive to Blenheim Street 

67th Avenue, N/S Lane West of Laurel 'Street to Laurel Street 

The City's share of these improvements is available, subject 
to Council approvel in the 1970 Capital Budget." 

Second Step 

The Director of Finance submits the following report on the 
financial arrangements: 

"In accordance with the provisions of the Local Improve- 
ment Procedure By-law I am submitting the City Engineer's 
report dated April 17, 1970. 

The estimated total cost of these improvements is $62,453 
and the City's share of the cost is $42,283. 

I have to report that the necessary financial arrangements 
can be made to carry out this work subject to Council 
approval of the 1970 Capital Budget." 

Your Board has decided that it is desirable to undertake the 
projects referred to and RECOMMENDS that: 

(a) The reports of the City Engineer and Director of 
Finance be adopted. 

(b) The City-owned parcel shown on the list attached 
to the detailed Second Step report for the Local 
Improvements projects be declared assessable. 
(Lot 10, Block L, D.L. 182) 

(c) The following streets be designated as School 
Collector Streets for the purposes of Part I 
of the Local Improvement Procedure By-law. 

Slocan Street, Adanac Street to Parker Street 

Slocan Street, Napier Street to Charles Street 

16th Avenue, Quesnel Drive to Blenheim Street 

67th Avenue, Lane West of Laurel Street to Laurel Street 
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SOCIAL SERVICE & HEALTH MATTERS 


RECOMMENDATION 

1 . Group Trailer Parking 

The Medical Health Officer reports as follows: 

"An application has been received from the Police Mutual 
Benevolent Association of Vancouver for the parking of a 
group of 10 (ten) trailers at the Kerrisdale Arena from 
May 2-5, 1970. 

This group consists of performers at the fourth Annual 
Gatti-Charles Circus who are being sponsored by the Police 
Mutual Benevolent Association. 

Authority for allowing these arrangements is contained in 
By-law No. 3986, Section 3. (2) which reads as follows: 

•The Council may, upon the recommendation of the 
Medical Health Officer, permit trailers and house- 
cars to be occupied as living or sleeping quarters 
in areas other than those within the boundaries of 
a trailer court for a specified period of time. 
Such permission shall not be granted in respect of 
individual trailer or house-car units but shall be 
limited to groups comprising ten or more of such 
units . ' i 

Sanitary arrangements will be to the satisfaction of the Medical 
Health Officer." 

Your Board 

RECOMMENDS that the application from the Police Mutual Ben- 
evolent Association of Vancouver for the parking of 10 (ten) 
trailers at the Kerrisdale Arena from May 2-5, 1970 be 
approved . 


CONSIDERATION 

2. Canadian Federation of Mayors and Municipalities 
Annual Conference: June 8-11, 1970 


The Director of Social Planning/Community Development reports: 

"I have been requested to address a Seminar at the 33rd 
Annual Conference of the Canadian Federation of Mayors and 
Municipalities to be held in Halifax from June 8-11, 
1970. The title of the address is SOCIAL PROBLEMS IN THE 
CITY. Mr. C. H. Langlois, Executive Director of the 
Federation in extending the invitation to me says 'this 
Seminar is a very special one since we would like it to be 
a preview of the theme of next year's conference'. 

No mention was made in the letter of invitation regarding 
the payment of travelling expenses. I contacted Mr. 
Langlois about this and learned that the Federation prefers 
that Civic officials be included in Municipal delegations 
to the conference. However, it this were not to be the 
case, the Federation would pay my travelling costs which 
are as follows : 


Cont/d. 
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Air Fare return to Halifax (economy) $336 

Per Diem June 7 - 12 (4 days) 100 

Accommodation (approx.) 75 

TOTAL $511 


The trip would also involve four days leave of absence with 
pay. I am pleased to accept this invitation if Council 
agrees . " 

Your Board 

SUBMITS this matter to Council for CONSIDERATION. 


INFORMATION 

3. Federal Government Cost Sharing Program 
of Department of Social Planning/ 
Community Development 

Your Board submits the following report of the Director of Social 
Planning/Community Development: 

"The Department of SP/CD has endeavoured during the past 
year to obtain cost sharing for its program and personnel 
from the Provincial and Federal Governments under the 
Canada Assistance Plan. The Chairman of the Social 
Development Committee, Alderman Marianne Linnell, has 
corresponded and held meetings with the Honourable John 
Munro, Federal Minister of Health and Welfare, and with 
members of the Provincial Cabinet regarding this matter. 
As a result, the Federal Government in January, 1970 agreed 
to the following sharing arrangement: 

42% of the Director's salary; 

65.6% of Local Area Co-ordinators ' salaries; 

55% of Clerk Steno Ill's salary, and 

60% of Clerk Steno II's salary 

for the fiscal year 1969 - 1970. 

The gross shareable amount is $32,388. Although the 
Federal Government agreed to share 50% of this gross amount, 
the Provincial Government did not. Therefore, the amount 
refundable to the City for last year is $16,194. This 
money is shared under the Federal Welfare Grants' Program 
and not under the Canada Assistance Plan. 

The Chairman of the Social Development Committee and the 
Director of SP/CD plan to continue pressing Provincial and 
Federal elected representatives and officials to re-consider 
their cost sharing responsibilities under the Canada Assis- 
tance Plan." 

Your Board 

SUBMITS this matter for INFORMATION. 

********* 
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(BUILDING 


1) 


BUILDING AND PLANNING MATTERS 


CONSIDERATION 

1 . Control of Waterfront Development 

The Corporation Counsel and the Director of Planning report as follows: 


"On January 23rd, 1968, City Council considered the matter of the 
extension of docking facilities at the Royal Vancouver Yacht Club 
in English Bay, and resolved that the Corporation Counsel and 
the Director of Planning be authorized to discuss the question 
of joint control of marine development with the Federal depart- 
ments concerned and submit a report to Council, together with 
any suggested necessary by-law amendments. 

Discussions have been held with representatives of the Federal 
Department of Transport, the National Harbours Board and the 
North Fraser Harbour Commissioner. 

The City officials put fojTward a proposal which was in essence 
along the same lines as was developed in respect to 'Aircraft 
Landing Places', whereby the Federal Department of Transport 
(Aviation Division) consults with the City before granting a 
license for the establishment of an aircraft landing place within 
the City limits. 

The situation regarding marine developments, such as docking 
facilities, is somewhat different in that such developments are 
built upon water lots, leased either by the National Harbours 
Board or the Provincial Land Department, depending upon the 
location. In addition, the structures erected upon such water 
lots are subject to approval by the Federal Department of 
Transport under the Navigable Waters Protection Act, which involves 
advertisement and hearings, if objections are received. 

During the discussions, it was apparent that any form of 'joint' 
control by the City was unacceptable by the other authorities. 
It was pointed out that approvals under the Navigable Waters 
Protection Act could only be withheld on the grounds that the 
particular development would interfere with navigation. Such 
approval could not be given conditionally upon obtaining another 
authority's consent--such as planning consent from the City. 
However, water lot leases granted by the Harbours Board are 
granted for specific purposes, and generally contain a clause to 
the effect that the lessee must comply with the applicable 
by-laws of the municipality. Non-compliance with the terms of 
such leases would be investigated by the Harbours Board, and 
could result in them cancelling the lease. Such cancellation 
is however solely within the discretion of the Harbours Board. 
The clause confers no powers on the City. 

The Harbours Board and the Department of Transport represen- 
tatives felt that their respective authorities would be willing 
to develop a working arrangement whereby the City would be 
notified of applications for water lot leases and applications 
under the Navigable Waters Protection Act. 

As it is apparent that this is as far as the other authorities 
are prepared to go in the matter of joint control with the City, 
it would appear that any by-law amendment in this regard would 
be to no avail at this time." 

Your Board submits the report of the Corporation Counsel and the 
Director of Planning for the CONSIDERATION of Council. 


* * * * * 
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Board of Adn i n I s t rat i on , April 24,1970 (rpJANCE - 1 ) 

FirjANCE flATTERS 

RECOMMENDATIONS 

1 . Sinking Fund and Investment Matters, March, 1970 

The Board considered tlie follov/ing report of tSe Director of Finance 
respect i ng : 

(a) Security t ransc-'r t i oris during the month of March, 1970. 


(b) Summary of Secu. ties lield by the Oeneial and Capital Accounts as at March 31,1070. 

(c) Schedule of Promissory f'otes Issued for temporary financing pending collection 

of 1970 Taxes to March 31, 1^70. 

SINKItlG ri'MD TRANSACTION 


Date Type of Security Maturity Par Price Cost 

Date Value 

Te rm Y I e 1 f 
Apr . /Mar. 

Debenture Purchased 


Mar.r, / City of Van. 8tf% Mar.2/80 $113,5^^2. '(7 $100.00 $113,5'i?. 

hi 10/0 0.50 

Direct issue of local improvement by lav; to sinlcing fund. 


OFNERAL AND CAPITAL 


Summary of Securities Held as at March 31, 1?70 


Type of Security Par or Maturity Value Cost or Book Value 

Medium Term 


Canada H% Bonds due Sept. 1/72 $'( , 3 1 D , 000 . 00 

$';,26'i,922.:6 

City of Vancouver Promissory Notes 


Issued for Temporary Financing Pending Colle-ction of 1970 

Taxes 

Face Value of 

Issue Date Due Date 1970 Note Issued Term - Days 

Effective Interest 
Rate Per Annum 

1970 

Mar. 16 June $3,000,000.00 100 
26 July 2 3,000,000.00 98 
26 July 2 1 ,000,000.00 98 
26 July 2 I ,000,000.00 98 

8.28 
7.325 
8.00 
0.03 

$8,000,000.00 


RECOMMENDED by your Board that the report of the Director of 
Sinking Fund and Investment Matters for March 1970 be confirmed. 

Finance on 
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2 . Temporary Help - Electrical Division 

The City Engineer reports as follows: 

"A temporary Engineering Assistant II and a temporary Clerk II 
have been required in the Electrical Division since 1968 to 
keep pace with substantially increased workload. Your Board 
requested the Research and Systems Committee to carry out an 
over-all review of organization and procedures in the Electrical 
Division, to establish staff requirements before confirming the 
temporary positions. A report on this review was expected 
early this year, and funds for the temporary positions were 
budgeted only to the end of April. 

Pressure of work related to wage negotiation and contracting 
out of some Electrical Division work has delayed completion of 
this review. Organizational and procedural changes will be 
submitted to Council within a few months; however, complete 
implementation of recommendations would require several months 
subsequent to Council approval. 

These two temporary positions must be extended until the 
report can be considered by Council, and organizational and 
procedural changes finalized. An additional four months will 
be required. This extension will cost approximately $4,100 
(1970 rates, including Fringe Benefits), distributed as follows: 


The Comptroller of Accounts reports that funds are available 
in Contingency Reserve. 

I RECOMMEND that authorization be given to extend the term of 
these temporary positions, at a cost of $4,084 to be charged 
to Contingency Reserve." 

Your Board RECOMMENDS that the foregoing report of the City 
Engineer be adopted. 

CONSIDERATION 


;} , Audit Fee - Vancouver International Festival 
Financial Statements to August 31, 1968 

The Director of Finance reports as follows: 

"On October 10th, 1968 Council resolved 

'THAT Council approve payment of $1,000 to the Auditors 
for the Vancouver Festival Society for the completion 
of the audit of this year's accounts and the Mayor 
appoint a Special Committee with instructions to secure 
such further information of the Vancouver Festival 
Society's accounts as may be required by Council.' 


8060/4204 
8060/4211 
8063/4604 
8063/4611 


Salaries 
Fringe Benefits 
Salaries 
Fringe Benefits 


$1,968 
$ 200 
$1,716 
$ 200 
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Clause No. 3 (Cont'd.) 


On April 1st the audit firm has requested payment of $2,000, 
and states 

'However, we do not wish to make any difficulties in 
this matter, and shall be content with the judgment 
of the Finance Committee and/or the City Council as 
to what is a fair and reasonable fee in all the 
circumstances. ' 

Amongst other points made by the audit firm is- 

(a) The Accounting work to August 31st had not been completed 
and they were required to do additional work. 

Comment : 

It is noted from the files that on October 1st, 1968 
detailed lists of salaries and wages and other liabilities 
were circulated to Council members. 

It is noted that this information was supplied by the 
Vancouver Festival Society management prior to any direct 
involvement by the City and was produced either by their staff 
accountant or at the request of the management and was not 
done in response to any request by the City. 

A further comment is that the audit firm was familiar 
with the requirements of the audit from experience in previous 
years. 

(b) The audit firm states- 

'The City required voluminous analyses of wages and salaries 
paid with special reference to the residence of the 
performers. This required a breakdown of wages and 
salaries in respect of residents of Greater Vancouver, 
rest of Canada, and foreign, which added considerably to 
our time , ' 

Comment: 

Neither myself nor the City's Internal Auditor is aware of 
any City request to the audit firm to produce information of the 
nature of 'voluminous analyses of wages and salaries paid with 
special reference to the residence of the performers ' , nor in 
fact any information relating to the salaries and wages out- 
standing. A note by the City's Internal Auditor shows that a 
Mr. G. Thomson of the audit firm stated that he had worked to 
Mrs. McQuade ' s lists; and further inquiry elsewhere by the 
Internal Auditor satisfied him that the lists were reliable. 
The City's settlements of wages and salaries were based on the 
list produced by the V.I.F. Accountant referred to in (a) above 
and, in fact, Mrs. McQuade, the V.I.F. Accountant, although 
then employed elsewhere, was most co-operative with and helpful 
to the City's Internal Auditor in his work on the V.I.F. matters. 
The lists in question contained a total of some 90 names. 


. Cont'd. 
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Does Council wish to increase the fee of $1,000 authorized by 
Council resolution of October 10th as requested in the audit 
firm's submission dated April 1st, 1970?" 

Your Board submits the above report of the Director of Finance 
for consideration of Council. 

(Copies of letter from Price Waterhouse & Co., Chartered 
Accountants, dated April 1, 1970, are circulated for the 
information of Council.) 


Grant; 3 7th Annual Highland Games 

Mr. H. G. Gallaher, President of the B.C. Highland Dancing 
Association, in a communication dated April 4, 1970, requested a grant 
in the amount of $750.00 to help defray the expenses of the 37th Annual 
Highland Games which will be held on Saturday, July 4th, at Brockton 
Oval, Stanley Park, commencing at 9:00 a.m. The events which will be 
held are set out in their communication, copies of which are circulated. 

It is stated that the Association feels these games are 
quite an asset to the City as they provide a great attraction for 
tourists, competition, and enjoyment and entertainment for the people 
of Vancouver. It is noted that the senior citizens are admitted free 
of charge. In order for the Association to attract competitors from 
other cities, it finds it will be necessary to increase its prize 
money for professional competitors and pipe bands. Also, the Judges' 
fees and traveling expenses are an additional expense. 

It is noted that no action was taken by Council on a similar 
request by this Association in 1969. 

Your Board, in submitting this matter for the consideration 
of Council, notes the following action taken on similar requests: 

September 1967 - Grant re Canadian Figure - $445 Approved. 

Skating Championships 

June 1967 - B.C. Off-Shore Racing Assn. - Application Received 

Grant of $4,485.00 for racing No action taken, 
during the Sea Festival. 

Your Board submits the foregoing for the consideration of 
Council . 


RECOMMENDATION 


3 . Bahner vs P.C. Muir; Judgment 

The Corporation Counsel reports as follows: 

"This was an action which arose in 1968 and involves a claim 
for false arrest arising out of an incident at the Bayshore 
Inn. The Police Commission recommended, and Council approved, 
that the Corporation Counsel be authorized to conduct th^ 
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Clause No. 5 (Cont'd.) 


defence at P.C. Muir's request. Liability was considered to 
be a very distinct possibility and was found by the trial 
judge, and he awarded $2,575.00 in damages against P.C. Muir 
and $3,500.00 against the Bayshore Inn. With authority of 
the Police Commission (and since the Bayshore Inn was 
appealing) an appeal, limited to the amount of damages 
awarded, was launched but was not successful. As matters 
stand, therefore, there is a judgment against P.C. Muir for 
$2,575.00, costs, and interest from the date of the judgment. 


- 5) 


Under Section 472 of the Charter, Council may authorize pay- 
ment of the above amounts if the Board of Police Commissioners 
recommends that the case is a proper one for payment. At a 
meeting on April 15th, the Board passed a resolution making 
such a recommendation. In view of the above, I recommend 
that payment of the amounts aforesaid be approved." 

Your Board RECOMMENDS that the foregoing recommendation of 
the Corporation Counsel be approved. 


CONSIDERATION 


6. Civic Luncheon: 

Canadian Credit Men's Association 

The Canadian Credit Men's Association Ltd. have submitted 
a letter dated April 8th, advising that a conference of Credit 
Executives from across Canada and the Pacific North-West of the United 
States, is being held at the Hotel Vancouver May 24 - 27, 1970. 

This triennial conference anticipates an attendance in 
excess of 500 delegates and 300 wives, and the organization is 
requesting that the City sponsor a luncheon on May 26th or 27th 
(estimated cost $3,000). The organization also advises that when 
previous conferences were held in Toronto and Winnipeg, those cities 
tendered luncheons, and also the City of Edmonton is hosting a dinner 
for 1,500 delegates to a Consumer Conference in May. The Provincial 
Government has agreed to sponsor a luncheon during the conference. 

Your Board in submitting this request for the consideration 
of Council notes the following action taken by Council on similar 
requests : 

January 1967 - Canadian Federation of University - Not Approved. 

Women - Grant re Conference 

February 1968 - Canadian Women's Press Club - - No Action. 

Luncheon re Conference 

July 1969 - Royal Canadian College of - No Action. 

Organists - Banquet re Conference 

Your Board submits the foregoing for the consideration of 

Council . 


6 
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7. Grant Request: 
The Elqar Choir 

A letter dated April 6, 1970, has been received from Mr. 
Findlater of the Elgar Choir. The Choir is giving an International 
Concert in the Queen Elizabeth Theatre on Friday, May 29th, and in 
view of its long service to the City, the Province and Canada, is 
requesting assistance in staging this concert, being a grant of $600 
equal to rental of the Queen Elizabeth Theatre, plus $225 for instal- 
lation of the symphony shell and risers. 

It is stated that the Choir is a non-profit organization, 
has never received a grant from any usual source; made twelve overseas 
tours to twenty-seven different countries, and has been almost entirely 
self-supporting in this overseas work. 

Your Board notes that Council has dealt with similar requests 
in the past as follows: 

April 1968 - Junior Symphony Society - No Action. 

Rental Queen Elizabeth Theatre 

May 1968 - CKNW Orphans' Fund - $300 Approved. 

Rental Queen Elizabeth Theatre 

April 1968 - Vancouver Junior Band - No Action. 

Rental Queen Elizabeth Theatre 

Your Board submits the foregoing for the consideration of 

Council . 


****** 
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BOARD OF ADMINISTRATION 
PERSONNEL MATTERS 

SUPPLEMENTARY REPORT APRIL 24, 1970 

RECOMMENDATIONS 


1. Seminar on Personnel Information Systems - 
San Francisco, 

Donald Pollard, Personnel Services Dept. 

The Director of Personnel Services reports as follows: 

"As a result of recent discussions with the Supervisor of Data 
Processing & Systems on the design of an 'Information System' 
for the Personnel Services Department, he suggested that a 
member of the Department be sent to a seminar on this subject. 

Advanced Management Research Inc. of New York are conducting 

a three-day seminar, April 27, 28 and 29, 1970, in San Francisco, 

on the Development of Effective Personnel Information Systems. 

We have agreed that the Classification and Pay Section should 
receive priority at this time in the application of computer 
technology. Mr. Donald Pollard, the Senior Technician in 
this section, would be selected to attend the seminar and bring 
back a report for the Board, the Supervisor of Data Processing 
and the Director of Personnel Services. 

The cost of the seminar and travelling expenses would amount 
to approximately $560. The Comptroller of Accounts advises 
that this amount would be available within Appropriation 
7090/933 - Administration and Technical Courses. 

The Director of Personnel Services and the Supervisor of Data 
Processing & Systems recommend that Mr. Donald Pollard be 
authorized to attend the above described seminar." 

Your Board is in agreement with the above recommendation, 
however since this Seminar commenced on Monday, April 27, it was 
necessary for Mr. Pollard to proceed on April 26, and it is therefore 

RECOMMENDED that the above action be confirmed. i 


****** 


FOR ADOPTION PAGE{S).....31i 


APR 2 8 1970 

BOARD OF ADMINISTRATION 

PROPERTY MATTERS 
APRIL 2k, 1970 


The Board considered matters pertaining to Properties and submits 
the following report. 

RECOMMENDATIONS 

1. Acquisition for Redevelopment Project II, Area A-5 

916 & 922 Powell Street, 925-47, 920 & 1010-1020 E. Cordova St. 
and 1015 East Hastings Street 

The Supervisor of Property and Insurance reports as follows: 

"Reference is made to Item 7, Property Matters, September 
22, 1967, confirmed by Council September 26, 1967, 
approving the expropriation of Lots 5, 6, 7, 31 to 36 
inclusive. Block i|9, D.L. I8I; Lots 3 to 6 inclusive, 
8 to li+ inclusive. Block 62, D.L. I8I; Lots 1 to 11 
inclusive, 13, li]., A of 15 & I6, Block 63, D.L. I8I; 
known as 916 & 922 Powell Street, 925-i|7 East Cordova 
Street, 920 East Cordova Street, 1010-1020 East Cordova St. 
and 1015 East Hastings Street, the owners having 
previously refused an offer of $190,000.00. 

These properties constitute all of the lands owned by 
Berman Holdings Ltd., et al , which are leased, with 
the exception of three lots, to the Active Trading 
Co. Ltd. and operated as a junk yard. The exceptions 
are Lots 5 & 6, Block 62, District Lot I8I, which are 
improved with a 2ig-storey frame dwelling known as 
920 East Cordova Street, (this dwelling is rented 
separately for residential purposes). Lot 36, Block 
14.9, District Lot I8I is occupied by Active Trading 
Co. Ltd. but does not form part of their lease. All 
of the remaining lands are included in the lease, 
which expires April 30, 1975* 

On October 19, 1966 the matter of acquiring these 
properties was referred to the Urban Renewal Co- 
ordinating Committee for consideration. It was suggested 
that the Partnership acquire the freehold interest 
only and the lessee be allowed to remain for the un- 
expired portion of the lease term. The representatives 
of the Senior Governments concurred in this arrangement. 

It is proposed that the present tenant will be allowed 
to continue the present use of the land subject to all 
of the nonnal by-law controls which will be exercised 
by the City as the succeeding land owner. 

Negotiations with the owners and their Solicitors con- 
firm that they are now prepared to sell for the sum of 
$213,000.00 inclusive of all considerations as of 
May 1, 1970, subject to the existing lease. This 
settlement price is considered to be realistic and has 
been endorsed by the City Solicitor and Central 
Mortgage and Housing Corporation. 

RECOMMENDED that tihe Supervisor of Property and Insurance 
be authorized to acquire these properties for the total 
sum of $213,000.00 on the foregoing basis, chargeable 
to Code #SQk7/kk'" 

Yoior Board 


RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 
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2. Acquisition for Provincial Courts (Vancouver) 
Complex, 259 - 61 East Cordova Street 

The Supervisor of Property and Insurance reports as follows: 

"Lots 16 & 17, Block 5, D.L. 196 being 259 - 61 East Cordova 
Street are required for the proposed new Provincial Courts 
(Vancouver) Complex confirmed by City Council on November 25, 
1969. 

This site 50' x 122', zoned M-2 is improved with a 1 3/4 
storey and full basement frame dwelling and a two storey non- 
basement concrete block factory building. 

259 Cordova Street; 

This frame dwelling erected in 1906 with a main floor area 
of 543 sq. ft. has 6 rooms, 4 plumbing fixtures, a patent 
shingle roof, siding exterior, a concrete foundation and is 
heated by a sawdust burning hot air furnace. The owner is 
renting this house for $120.00 per month. Condition of this 
residence is below average for age and type. 

261 Cordova Street; 

This factory building erected in 1912 with a main floor area 
of 3725 sq. ft. occupies the rear of the site abutting the 
lane allowance. Said structure has 4 plumbing fixtures, a 
tar and gravel roof, a concrete foundation and the ground 
floor is heated by an overhead gas heater. The owner, who 
operates an umbrella factory, occupies the lower floor and 
rents the upper floor for $150.00 per month. Condition of 
this building is average for age and type. Parking for 6 
cars if provided on the balance of the site fronting on 
Cordova Street. 

It is proposed to continue present tenancies and demolish 
both buildings when vacant. 

Following negotiations with the owner, he has agreed to sell 
for the sum of $42,000.00, inclusive of all considerations, 
as of May 15, 1970, subject to retaining rent-free possession 
of these premises until July 31, 1970. It is noted that this 
price represents reasonable compensation to the owner who 
must relocate his business operation. 

RECOMMENDED that the Supervisor of Property and Insurance be 
authorized to acquire this property for the sum of $42,000.00 
on the foregoing basis chargeable to Code #442/1207. 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 

3. Claim - Deferred Acquisition 
1151 Union Street 


The Supervisor of Property & Insurance reports as follows; 

"On February 10, 1970 City Council passed the following 
motion; 

'That no action be taken to acquire 1175 Union Street for 
the Union-Prior Couplet, as proposed in Board of Admini- 
stration report (Property Matters), dated January 30, 
1970 or to acquire 1151 Union Street for the purpose, as 
referred to in Board of Administration report (Property 
Matters), dated February 6, 1970 until such time as the 
Board of Administration reports to Council with an up- 
dated report in respect of the Union-Prior Couplet Routing 


cont'd . . 3 


APR 2 8 1970 


^ 362 


Board of Administration, April 24, 1970 . . . (PROPERTIES) 

Item No. 3 Continued 

Subsequently on March 10, 1970 City Council received for in- 
formation a report from the Board of Administration dated 
March 9, 1970 concerning the status of negotiations for the 
acquisition of lands in the 1100 Block Union Street for the 
now-abandoned Union-Adanac Connector. This report stated, in 
part, that negotiations were continuing regarding the settle- 
ment of a potential claim from the owner of 1151 Union 
Street who had previously agreed to sell to the City for the 
sum of $20,500.00 as of December 31, 1969 and had committed 
herself to the purchase of alternate premises. 

Following detailed negotiations between the City Solicitor 
and the owner, the sum of $1,500.00 has been agreed upon. 
This amount includes disruption, loss of profits, legal costs 
and out-of-pocket expenses. 

RECOMMENDED that the City Solicitor be authorized to pay 
Evelyn Marjorie Low, registered owner of Lot 24, Block 21, 
D.L. 182A being 1151 Union Street, the sum of $1,500.00 in 
full settlement of all claims in connection with the aforsaid 
matter, chargeable to Code 145/2805." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 

4. Acquisition for Park Site #78 
(Locarno) 4440 Hadden Avenue 

The Supervisor of Property & Insurance reports as follows: 

"Lot 16, Block 130, D.L. 540 being 4440 Hadden Avenue, which 
is located in Park Site #78, (Locarno) and is required for 
the proposed extension thereof, has been offered for sale to 
the City by the owner. This Park Site is defined in Table II 
of the Revised Park Purchases Program (1968 - 1970) adopted 
by Council February Q, 1968. 

These premises comprise a one-storey non-basement frame dwel- 
ling with a main floor area of 1559 sq. feet erected in 1952 
on a lot 62.15 ' x 141', zoned R.S. 1. The dwelling contains 
5 rooms plus a dining area, 5 plumbing fixtures, has a con- 
crete foundation, a patent shingle roof, cedar siding exterior 
and is heated by an automatic oil furnace. This dwelling is 
in good condition and is occupied by the owner. 

Negotiations with the solicitor acting for the owner confirm 
that she is prepared to sell for the sum of $37,000.00 as of 
April 30, 1970, subject to the owner retaining rent-free pos- 
session to June 30, 1970. These premises are to be offered 
for rent when the present owner vacates. It is considered 
that the above price is fair and equitable and represents 
market value in this area. 

RECOMMENDED that the Supervisor of Property and Insurance 
be authorized to acquire the above property for the sum 
$37,000.00 on the foregoing basis chargeable to Code #4189/-." 

Your Board 


RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 
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REPORT TO COUNCIL 
STANDING COMMITTEE ON FINANCE 
APRIL 23, 1970 

A meeting of the Standing Committee of Council on Finance 
was held in the No. 1 Committee Room, City Hall, on Thursday, April 23, 
1970, at 9:30 a.m. 


PRESENT: Alderman Adams (Chairman) 

Aldermen Bird, Broome, Linnell, Phillips, 
Rankin, Sweeney and Wilson. 

ABSENT: His Worship the Mayor (Civic Business) 
Alderman Calder 
Alderman Hardwick 


CLERK TO 

THE COMMITTEE : R. Henry 


The Minutes of the meetings held April 2, 1970, and April 9, 
1970, were adopted. 

The following recommendations of the Committee are submitted 
to Council for consideration: 

RECOMMENDATIONS 

1 , 1970 Revenue Budget Estimates 

The Committee received representations from the following 
Public Boards concerning budget items which were deleted from the 1970 
Budget during review and which items were being appealed by thejse 
Boards: 

Auditorium Board 

Library Board 

Police Commission 

Museum and Planetarium Board 

Park Board 

The items were detailed in the Board of Administration Report 
dated April 20, 1970. The Park Board submitted lists of New Equipment 
and Non Annual Recurring Items which it felt were priority items. 
Communications were noted from a number of organizations supporting 
the Park Board's Supplemental Estimates. 

Two letters from the Police Department regarding the Police 
Department's Budget were also noted. 

The Committee, after hearing the representations, then gave 
consideration to the Board of Administration report dated April 20, 
1970, dealing with the Budget Estimates, and took action as follows: 


Cont 'd. 
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(a) AUDITORIUM BOARD 

(i) 16 MM Projector & Screen $11,500 

RECOMMENDED that this item be approved subject 
to the Civic Auditorium Board agreeing to 
recommend to City Council an increase in rates 
for the use of this equipment effective 
September 1, 1970, 

(ii) Composite Brochure $ 7,500 

RECOMMENDED that the request for this item be 
not approved. 

(b) ENGINEERING DEPARTMENT 

(i) Four Cushman Carts $13,100 

RECOMMENDED that the request for this item be 
not approved . 

(ii) Ten Winches for Loader Packer Container Trucks $10,000 

RECOMMENDED that this item be approved subject 
to a special charge being levied for the service. 

(iii) Modifications to Loader Packer Trucks $12,000 

RECOMMENDED that a revised cost of $4,000 be 
approved for this item. 

(c) FIRE DEPARTMENT 

Six Walkie Talkies $ 7,000 

RECOMMENDED that $7,000 be approved for this 
item. 

(d) HEALTH DEPARTMENT 

(i) Public Health Education $ 1,640 

RECOMMENDED that the request for this item be 
no t approved . 

(ii) Public Health Inspector Trainees $2,950 

RECOMMENDED that the request for this item be 
approved . 


Cont'd. 
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(iii) Additional Staff - Nursing Division $9,338 (100% Recoverable 

Vancouver School Board) 

RECOMMENDED that this additional nursing staff 
(three) be approved, it being understood that 
the Vancouver School Board's share of 100% is 
to be on a continuing basis. 

The Committee was advised that the Medical Health Officer 
wishes to appear before ths Committee to speak in support 
of those items which were not approved. 

(e) LIBRARY BOARD 

Purchase of Books, Magazines, Pamphlets, Etc. $11,500 

RECOMMENDED that $11,500 ior this item be 
approved, but that the Library Board be 
requested to give consideration to the matter 
of 'duplicate pay system'. 

(f ) CIVIC MUSEUM AND PLANETARIUM BOARD 

(i ) Transfer of Funds 

The Museum Board requested that funds presently 
approved in its 1970 budget for certain specific 
purposes be used instead for the display program. 

RECOMMENDED that a transfer of funds, detailed 
in the Board of Administration Report dated 
April 20, 1970, be not approved as recommended 
by the Board of Administration for the reasons 
stated . 

RECOMMENDED that, if sufficient progress is made 
in accomplishing the approved display program 
this year and resources are available, the Museum 
Board and the Director of Museums can submit an 
ancillary display program later in the year lor 
consideration of Council. 

RECOMMENDED that the open hours of the Museums 
be reduced so that the closure of the Centennial 
and Maritime Museums will be 9:00 p.m. instead 
of 10:00 p.m. for the balance of 1970. 

FURTHER that the $8,000 in cost savings resulting 
from its closure, and elimination of one adver- 
tising pamphlet be deducted from the appropriate 
accounts in the Museums budget. 

(ii) Display Items and Temporary Help $13,330 


RECOMMENDED that the request for these items be 
not approved. 


Cont ' d . 
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(vi) Curatorial Equipment (Supplemental Estimates) 

RECOMMENDED that the request for this item be 
not approved. 

(vii) Field Equipment (Supplemental Estimates) 

RECOMMENDED that the request for this item be 
not approved. 

(g) PARK BOARD 

(i) New and Non-Recurring Items 

It was noted in the Board of Administration 
report dated April 20, 1970, that $175,700 
(plus 1970 wage increases) had been allocated 
in the Park Basic Budget for New and Non- 
Recurring Items this year. The Park Board 
requested a further $50,000 and circulated to 
the Committee a list of the items showing 
allocations . 

The Committee noted items contained in the Park 
Board's list which should be allocated from 
capital funds rather than charged against New 
and Non Annual Recurring Account, for example, 
$33,785 for work in Stanley Park in connection 
with a watermain. 

RECOMMENDED that an additional amount of $20,000 
be approved for New and Non-Recurring Items to 
be utilized for priority items of repair and 
maintenance . 

FURTHER that an amended list of New and 
Non-Recurring Items be submitted by the Park 
Board to Council for approval, up to an amount 
of $195,700. 


$ 5,700 


$ 3,292 
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(iii) Curatorial Items 


RECOMMENDED that the request for this item be 
not approved . 

(iv) Display Equipment (Supplemental Estimates) 

RECOMMENDED that the -.-equest for this item be 
not approved. 


(v) Planetarium Equipment (Supplemental Estimates) $13,677 

RECOMMENDED that $7,000 be approved for this 
item . 

The Committee agreed that the purchase of this 
equipment should be spread over a two-year 
period. 
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$12,265 


$ 6,455 


$50,000 
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(ii) Improvements to Parks, Beaches, etc. (Supp. Est.) $73,082 

RECOMMENDED that $73,082 be approved for this 
item, as detailed in the Board of Administration 
report dated April 20, 1970. 

(iii) Expansion and Additions to 

Community Service Projects ( Suppl . Estimates) $84,630 

RECOMMENDED that the Joint Technical Committee 
on Social Planning/Community Development submit 
recommendations to the Park Board and Council 
on which programs should receive priority up to 
an amount of $40,000. 

(iv) Operation of the Queen Elizabeth $42,100 
Conservatory (Estimated Deficit) 

The Committee noted admission revenues for the 
first two months of 1970 which indicated the 
total revenues for the year will exceed the 
$65,000 estimated by the Park Board. It was 
also noted that, in accordance with the terms 
of the agreement between the City and the Bloedel 
Foundation, all revenues derived from admissions 
must be used for Conservatory purposes, i.e. the 
operating profit, if any, cannot be taken into 
City revenues. 

RECOMMENDED that the following recommendations of 
the Board of Administration in its report dated 
April 20, 1970, be approved: 

The Conservatory operation be treated in the 
Park Board accounts as a separate income pro- 
ducing facility and that the revenue from 
admissions after providing fully for the 
operating and maintenance costs of the Con- 
servatory and peripheral area be reserved for 
Conservatory purposes. 

The 1970 revenue budget of the Park Board be 
reduced by the $42,100 provided during budget 
reviews to cover the estimated 1970 operating 
deficit. 

(v) Central Park $ 3,250 

During budget reviews, the requested increase in 
the cost or operating Central Park was deleted 
from the Park Board Estimates pending receipt of 
further budget detail. This information has now 
been received and the deleted amount of $8,250 
is recommended for approval by the Board of 
Administration . 

RECOMMENDED that the foregoing recommendation of 
the Board of Administration be approved. 
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(h) VANCOUVER POLICE DEPARTMENT 

(i) 1 Clerk Steno II - Crime Intelligence Unit 

RECOMMENDED that this item be referred to the 
Board of Administration for study and report by 
the Administrative Analyst. 

(ii ) Professional Lecturers Fees 

RECOMMENDED that the request for this item be 
not approved. 

(iii) Educational Courses - Financial Assistance 

RECOMMENDED that $2,960 be approved subject to 
subsequent Course attendance being authorized 
in accordance with the provisions of the City 
Personnel Regulations. 

(iv) Riot Control Equipment 

RECOMMENDED that $1,680 be approved for 100 
detachable face shields and nape protectors 
for helmets presently in stock. 

(v) 3rd or Service Channel for Radio 

RECOMMENDED that $45,500 be approved for this 
item and charged to the 1970 Supplementary 
Capital Budget. 

(i) PROVINCIAL COURT 

(i) Additional Court Sittings 

RECOMMENDED that the following recommendations 
of the Board of Administration, as contained in 
its report of April 20, 1970, be approved: 

"(1) the present night court be continued on a 
full time temporary basis until September 
30, 1970 to provide additional court sitting 
time. The court sitting time requirement 
will be reviewed later in the year when the 
effect of the new No-Fine system on cases 
coming before the courts is known. 

(2) the staff filling the five positions which 
are to be eliminated due to reduced volume 
of traffic offence notices would be handled 
as follows: 

(a) three of the staff would be assigned to 
the temporary full time night court and, 
when not engaged with night court 
sittings, would assist with the clerical 
work overload. 


$ 3,214 


$ 1,700 


$2,960 


$10,133 


$45,500 


Cont'd. 
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(b) the two remaining clerical positions 
would be abolished. It is noted that 
one of these positions is vacant and 
the other position is being filled by 
a temporary employee . 

(c) the practice of paying employees on a 
flat rate basis to service the night 
court would be discontinued. " 


(ii) Staff Arrangements re Additional Court Sittings 

The Committee noted the following report of the 
Director of Personnel Services as submitted by 
the Board of Administration: 

"Oh Aterch 17, 1970, Council approved the extension of two additional Night Court 
Sittings to June 1, 1970, The Comptroller of Accounts is now submitting a report 
to the Finance Committee recommending the further extension of these sittings to 
September 30, 1970. 

Staff arrangements for the additional sittings have been discussed with the Court 
Clerk and the President, Vancouver City Hall Employees' Association, and agreement 
has been reached as follows: Coincident with these additional sittings, the advent 
of the "No Fine" system on April 1, 1970, will reduce clerical staff requirements 
and possibly make several positions redundant. It is recommended that two of these 
positions, both classified as Clerk Typist II 's be abolished effective April 30, 
1970. One of these positions is currently vacant and the other will be filled on 
a temporary basis until the end of April. It has been agreed that the incumbents 
of three remaining positions will be temporarily assigned to duties in the temporari 
authorized Night Court Sittings and the balance of their time would be spent in 
similar duties in the permanently authorized Night Court Sittings and in other 
clerical work. Classification of these employees will be as follows: 

Present Classification Proposed Temporary Classification 

Clerk IV, J. P. Court Clerk II 

Court Clerk II Court Officer I 

Clerk-Typist II Court Recorder Trainee 

The present method of compensating for Night Court Sittings is to pay the 
employees involved in accordance with a schedule of flat rates per sitting. It 
has now been agreed to abolish this schedule and to pay the incumbents a shift 
differential in accordance with Personnel Regulation 160-l(f). The hours of work fo 
the three employees will be from 2:30 p.m. to 10:30 p.m. or from 3:00 p.m. to 11:00 
p.m. Vtonday through Thursday and from 9:00 a.m. to 5:00 p.m. on Friday. It has 
been agreed that under the Regulation, they will be paid either one or two additiona 
pay grades throughout the week, depending on whether or not a rotating shift arrange 
raent can be worked out. 

There was formerly also a need for a Cashier - J. P. to be on duty during Night 
Court Sittings who was paid $20 per night. However, since the Court will now be 
moved from 473 to 312 Main Street, the work of this employee will now be done by 
existing staff at the new location, with a resultant savings," 

RECOMMEhDED: 

That the above report of the Director of Personnel Services relating to the staff 
changes previously described, be approved. 


RECOMMENDED that the foregoing recommendation of 
the Board of Administration be approved. 


Cont 'd. 
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(j) PROVINCIAL COURT OF BRITISH COLUMBIA (FAMILY DIVISION) 
Carpeting to Eliminate Noise During 

Court Sessions $ 2,660 

RECOMMENDED that this item be not approved at 
this time. 

(k) SOCIAL PLANNING & COMMUNITY DEVELOPMENT 

(i) Purchase of Community Services in 

Local Areas of City $17,000 

RECOMMENDED that an additional $10,000 be approved 
subject to the programs being submitted to Council 
for authorization. 

(ii ) Consultant Services 

RECOMMENDED that the request for this item be 
not approved. 

The Committee agreed that, if Consultant Services 
are essential, the Director of Social Planning/ 
Community Development may include these Services 
as an item to be included in the $10,000 granted 
in (i) above. 

(1) GENERAL GOVERNMENT $ 4,000 

RECOMMENDED that an additional $4,000 be 
approved for General Government. 


2 . 1970 Supplementary Capital Program 

The Committee considered the 1970 Supplementary Capital Program 
which was reviewed by the Board of Administration and the Director of 
Finance, who recommended the following adjusted program: 


1 - 


- D 

_ c 

- F 

- G 

- H 

- I 

- J 


Public Works 

Georgia Viaduct 

Capital Works - 'Ajsqueara 

Reserve 
Block 52 - Relocate 

Telephone Ducts 
False Creek Development 
Property Purchases 
Synthetic Turf - Empire 

Stadium 
British Columbia 1971 
Centennial Project 
Hostel for Single Transient 
Women 

Alterations to City Hall 


Original 
Program Submitted 
— ^1 

1, 359, 600 
328,951 

500,000 

132,500 
200,000 
600,000 

416,878 

246, 225 

250,000 
564,000 


Reduction 


120,000 


19, 162 


Adjusted 
Pro gram _ 

$ 

1,359,600 
328,951 

500,000 

132.500 
200,000 
480,000 

416,878 

246, 225 

250,000 
544,838 


Cent 'd. 
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Original 
Program Submitted 

■ Y — — 

2 - A Property Purchases 

Botannical Garden 667,000 

- B Renovations to the Fireboat - 

Vancouver II 237,000 

- C Lumber Storage Shed at Manitoba 27,000 

- D Electrical Communications 

Projects 26,000 


Reduction 

222, 556 
107,000 


Adjusted 
Program 


444,444 

130,000 
27,000 

26,000 


3 - A Garbage Packer Trucks and 

Containers 237,700 - 237,700 

- B Fire Apparatus Replacement 130,000 - 130,000 

- C Additional Garbage Trucks(3) 72,000 - 72,000 

- D Continuation of Tree Planting 

Program 25, OOP - 25,000 

Total Project Costs 6,019,854 468,718 5,551,136 

4 Provision for Financing the 

Basic Capital Program 1.300.000 312, 936 987,064 

Total Project Costs and 

Financing Provision $7,319,854 $781,654 $6,538,200 


The Committee 

RECOMMENDED approval of the foregoing program plus the addition of 
$45,500, which earlier this day (see page 6, item (h) (v) of this 
report) was transferred from the Police Department Revenue Budget; 
the adjustment to be made under 'Provision for Financing the Basic 
Capital Program'. 

The foregoing was approved on the understanding that reports 
will be submitted to Council on each item for approval. 

3 . 1970 Mill Rate 

Your Committee, having reviewed the 19 70 Revenue Budget 
Estimates and the 1970 Supplementary Capital Budget, as detailed in 
the Board of Administration report of April 20, 1970, 

RECOMMENDS that a tax rate of 15.20 mills be adopted for 1970, based 
on the adjustments made by the Finance Committee and the Board of 
Administration during review. 

FURTHER, that the formal Resolution and By-law in this regard be 
submitted to the next meeting of Council for approval. 


4 . Furniture Replacement Program (5 years) 

The Committee considered a report of the Board of Administra- 
tion dated April 6, 19 70, concerning the Furniture Replacement Program 
over a period of 5 years for civic offices as follows: 

. . . Cont'd. 
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"The Director of Finance reports as follows: 

"The general condition of furniture in many civic offices at 
various locations is considered to be outdated and below a reasonable standarc 
and therefore the Board of Administration in a report, approved by Council 
on April 22nd, 19(i9, reconmended that a joint study be made by the Purchasing 
Agent and t!ie Gystens and Research Committee to: 

1. Evaluate the City's present furniture with a view to the continued 
use of as much of it as possible. 

2. Job E:igineer - the various work stations for maxiriium efficiency, 
consuiering work methods, paper flow patterns, etc. 

3- Prepare specifications for furniture v/iich will be efficient, durable, 
and a style that has little likelihood of becoming dated. 

•I. Recoinmend a Furniture rep 1 acenen : programme w!iich will, in as sliort 
a period of time as is economically practical, up-date the present 
furniture into attractive and efficient work stations. 

The natter has been studied by a group consisting of the Assistant 
Purchasing Agent, the Co-ordlnator of Data Processing and Systems and the 
Building Co-ordinator of the Building Division of the Department of Licenses 
and Inspections and the group's detailed report Is attached. 

In summary the report recommends a five year program of furniture 
replacement commencing with completion of updating of furniture in the East 
Wing of the City llall followed by updating of furniture of offices relocated 
and renovated in the City Hall. Thereafter the remaining offices in the City 
Hall and other civic buildings would be similarly treated as needed, using 
suitable furniture generated by the program to update poorer furniture, and 
finally, disposal of furniture not suitable for use in civic buildings. 

It will be noted that while the Assistant Purcliasing Agent hopes 
that the" ex i St I ng staff can carry out tiie program, it may prove to be necessary 
for additional assistance to accomplish the task of planning, purchasing, ex- 
changing and disposal of numerous Items of office furniture to the best advanti 
of the City. 

The Director of Finance recommends: 

(1) That tiie furniture replacement program as outlined in the attached report 
be approved at an estimated average cost of approximately $100,000 per ye. 
for five or six yea.rs. 

(2) That the detailed program of furniture replacement for c^fif.h year of the 
program he ready by the previous December for consideration and inclusion 
in the budget of the respective year. 

(3) That the sum of $100,000 included in the 1970 budget be confirmed as folk 

1. Updating balance of furniture of Departments already In East 

Wing (only furniture on |)ublic view has already been done) $^j3,0C 

2. Furnishing requirements of Departments still to move into 

East Wing (Law Department and Property Office) 1^^,00 

3. Furnishing requirements of offices relocated and renovated 

in City Hall for senior officials in 1970 3,00 

$100,00 


Your Board recommends that the recomr.iendat ions of the Director of 
Finance be approved. " 


Cont ' d . 
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Your Committee 

RECOMMENDS approval of the foregoing report of the Board of Administra- 
tion dated April 6, 1970. 

(The attached report referred to in recommendation (1) is dated 
April 6, 1970, and compiled by the Acting Purchasing Agent, 
the Co-ordinator of Data Processing & Systems and the City 
Building Inspector, containing further recommendations, is on 
file in the City Clerk's Office.) 


5 . Alterations to City Hall 

The Committee briefly discussed the matter of alterations to 
City Hall as contained in the Board of Administration report dated 
April 3, 1970, in relation to the Supplementary Capital Program and 
it was 

RECOMMENDED that this matter be deferred to a future meeting of the 
Committee . 


****** 
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MAY 51970 

CITY OF VANCOUVER 

REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, May 5, 1970, in the Council Chamber at 
approximately 9:30 A.M. 

PRESENT : His Worship the Deputy Mayor (Alderman Sweeney) 
Aldermen Adams, Bird, Broome, Calder, 

Hardwick, Linnell, Phillips, Rankin, 
and Wilson, 

ABSENT : His Worship the Mayor (Civic Business) 

CLERK TO THE COUNCIL: R. Thompson 


PRAYER The proceedings in the Council Chamber were opened 
with prayer, 

ACKNOWL EDGMENT His Worship the Deputy Mayor acknowledged the 

presence in the Council Chamber of students from 
Point Grey Secondary School under the direction 
of Mr. Milton, 

'IN CAMERA ' MEETING 

The Council agreed to an 'In Camera' meeting later this day 
re Personnel and Labour matters. 

ADOPTION OF MINUTES 

MOVED by Aid, Bird, 
SECONDED by Aid, Wilson, 

THAT the Minutes of the Regular Council Meeting (including 
'In Camera'), dated April 28, 1970, be adopted, 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid, Adams, 
SECONDED by Aid, Broome, 

THAT this Council resolve itself into Committee of the 
Whole, His Worship the Deputy Mayor in the Chair, 

- CARRIED 

UNFINISHED BUSINESS 

It was agreed to defer the following matters pending the 
hearing of delegations later this day: 

(a) West End Community Centre 

(b) Vancouver Junior Chamber of Commerce 
Grant re 'Clean-up, Paint-up' Programme 

ENQUIRIES AND OTHER MATTERS 

Alderman Broome - enquired respecting delay in producing a 

Local Telephone new local telephone directory. 

Directory 

Commissioner Ryan advised a new directory 
will be published when the in-dialling 
system has been incorporated, which is 
expected to be July 1st, 



375 


Regular Council, May 5, 1970 MAY. 5 1970- 

ENQUIRIES AND OTHER MATTERS (cont'd) 


Alderman Wilson - 
Lot 8, 800 Block 
East Hastings Street 


referred to the tenancy of Lot 8, in the 
800 block East Hastings Street, immedi- 
ately east of the Hastings Auditorium 
property, now leased from the City of 
Vancouver, and requested a report be 
obtained on the present situation and 
the possibility of more effective use of 
this property by providing parking in 
off business hours. 


Alderman Linnell - 
Property S/S of 10th 
Avenue between Commercial 
and Victoria Drive: 
Rezoning 


referred to the Council action on 
April 9th respecting the rezoning of 
lots 38-43, Block 162, D.L 264A, located 
on the S/S of 10th Avenue between 
Commercial Drive and Victoria Drive. 
The rezoning was approved from RT-2 
Two-Family Dwelling District to C-2 
Commercial District, subject to certain 
conditions, one of which was the owners 
asking relaxation of the C-2 District 
Schedule of the Zoning and Development 
By-law from the Board of Variance to 
permit a structure six storeys and 73' 
in height in lieu of the permitted 
three storeys and 40' in height. 

The Alderman advised, however, the 
Board of Variance is unable to grant 
this relaxation. It is requested there- 
fore, that if an application for CD-I 
is submitted, action be taken to expedite 
the matter. 

Commissioner Sutton Brown advised the 
Planning Department has not received a 
CD-I application but if and when 
received, such application will be pro- 
cessed as quickly as possible. 


Alderman Wilson - 
S/W corner 1st Avenue 
and Commercial Drive 


requested the matter of the effective 
and appropriate use of the site on the 
S/W corner of 1st Avenue and Commercial 
Drive be considered by the Board of 
Administration, particularly since it is 
understood the site is to be used for 
warehousing and wholesaling and does not, 
therefore, appear to be in keeping with 
the rest of the commercial development 
in the area. 


The Deputy Mayor requested the Board of 
Administration look into the proposed 
use of this site. 


Alderman Calder - 
Distribution of Printed 
Material: Kitsilano Area 


advised that in the Kitsilano area, part- 
icularly near the Kitsilano High School, 
there has been distributed questionable 
printed material which is being readily 
made available to the young students. 
The Alderman enquired if there was some 
way the Council could take action to 
prevent this distribution. 


The Deputy Mayor advised the Chief Con- 
stable has been made aware of this and 
will be taking appropriate action. 
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COMMUNICATIONS OR PETITIONS 

1 . Deployment of Equipment and 
Manning Requirements 


It was agreed to defer the communication from the Vancouver 
Fire Fighters' Union, Local 18, re deployment of equipment and 
manning requirements, to later consideration this day when a 
Board of Administration report on the matter will be considered. 

2. Annual Meeting: 

Central Association of Seattle 

The Deputy Mayor referred to an invitation from the Downtown 
Business Association for a representative of Council to attend the 
annual meeting of the Central Association of Seattle, May 12th, 
when a former Governor of Iowa, Norman A. Erbe, a Federal trans- 
portation expert, will be addressing the meeting. 

MOVED by Aid. Broome, 

THAT this invitation be left in the hands of His Worship 
the Deputy Mayor for suitable action. 

- CARRIED 

BOARD OF ADMINISTRATION AND OTHER REPORTS 
A . General Report, May 1, 1970 
Works and Utility Matters 

(i) Underground Wiring: 
Payment in Lieu (Clause 8) 

The Board of Administration advised of the Council request 
for a report on the proposal that contractors developing new 
subdivisions but relieved of the requirement to place wiring 
underground, be required, in lieu thereof, to make a payment to 
the City. The Board of Administration submitted a report from the 
Director of Planning and the City Engineer on the matter, setting 
out their views in support of recommendation that no action be 
taken to institute the proposal. 

MOVED by Aid. Broome, 

THAT no action be taken on the proposal respecting payments 
in lieu of underground wiring as suggested. 

- CARRIED 

(ii) Balance of Works and Utility Matters 

MOVED by Aid. Broome, 

THAT Clauses 1 to 7 inclusive of the report of the Board of 
Administration (Works and Utility matters), dated May 1, 1970, 
be adopted. 

- CARRIED 

Harbours and Parks Matters 

Off-Shore Territorial Waters 

The Board of Administration reported as follows: 

"The Council of the City of Victoria at its meeting held 
April 16, 1970 passed the following resolution: 

'WHEREAS, the Canadian Government proposes to extend by law 
the Canadian off-shore territorial waters from three miles 
to twelve miles and set up a zone stretching one hundred 
miles off-shore from the Canadian Arctic mainland and 
islands of the Arctic Archipelago in which Canada would 
claim authority over shipping for pollution control pur- 
poses and Canadian officials would have the power to bar 
ships from the zone or seize offending ships; 

cont 'd . , . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Of f-Shore Territorial Waters (cont 'd) 

AND WHEREAS, the United States Government has opposed such 
action being taken by Canada; 

THEREFORE BE IT RESOLVED that the action now being taken 
by the Canadian Government be supported by the Victoria 
City Council and that the Prime Minister of Canada be so 
advised and that a copy of this resolution be forwarded to 
all major Cities in Canada seeking their support of the 
proposed new law. ' 

The Clerk of the City of Victoria advises that Victoria City 
Council would appreciate the support of the City of Vancouver 
in this resolution and requests the Council to forward its 
support of endorsation to the Right Honourable the Prime 
Minister of Canada." 

MOVED by Aid. Wilson, 

THAT the City of Vancouver endorse the resolution of the City 
of Victoria on this matter as set out above and copies of Vancouver 
Council 's action be forwarded to the Prime Minister of Canada and 
the Vancouver Members of Parliament. 

- CARRIED 

Building and Planning Matters 

(i) Acquisition of City Property for Senior 
Citizens High Rise Apartment and Church 
Building (Clause 1) 


It was agreed to defer consideration of this matter pending 
the hearing of a delegation later this day. (see page 9) 

(ii) Request to Rezone: 

4718 Clarendon Street (Clause 2) 

MOVED by Aid. Bird, 

THAT consideration of this clause be deferred pending 
delegation arrangements. 

- CARRIED 

(iii) Vacant Property: 

South East corner 54th and Adera (Clause 3 ) 

It was agreed to defer further consideration of this clause 
to later in the day when the Corporation Counsel will have an 
opportunity to look into the matter of the City's position in such 
cases . 

- CARRIED 

Finance Matters 

(i) Municipal Officers Association of British 

Columbia: Annual Conference - 1974 (Clause 2 ) 

MOVED by Aid. Adams, 

THAT, pursuant to request from the City Clerk, an invitation 
be extended to the Municipal Officers Association of British 
Columbia to hold its annual conference in 1974, in the City of 
Vancouver . 

- CARRIED 


Regular Council, May 5, 1970 . . fMl . .O.l'i/O 5 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Finance Matters (cont 'd ) 

(ii) Civic Luncheon Request: 

W.H. Rhodes Canada Educational Trusts (Clause 3 ) 

The Board of Administration submitted a request from the 
Rhodes Canada Educational Trusts that the Council arrange a tour 
of the City and a Civic luncheon to welcome a group of boys 
visiting Vancouver July 29 - August 2, under the sponsorship of 
the W.H. Rhodes Canada Educational Trusts. 

MOVED by Aid. Adams, 

THAT this group be advised it is not Council's policy to make 
grants in respect of bus tours and dinners or luncheons on such 
occasions ; 

The Council, however, does grant free admissions on specific 
occasions to some of its Civic institutions and on application 
for such privileges, the City's Entertainment Committee is empowered 
to grant approval, as and when considered advisable, 

(carried) * 

MOVED by Aid. Broome, in Amendment, 

THAT the motion of Alderman Adams be amended to authorize 
a bus tour as requested, 

- LOST 

The motion of Alderman Adams was put and, - CARRIED * 


(iii) Grant: Vancouver 
Neurological Centre (Clause 4) 

MOVED by Aid. Calder, 

THAT a delegation be heard from the Vancouver Neurological 
Centre in respect of grant request. 

- CARRIED 

(iv) Grant: Jeunesses Musicales 
of British Columbia (Clause 5 ) 

The Council considered request of the Jeunesses Musicales 
of British Columbia for a 1970 civic grant in the amount of 
$4,900.00. 

MOVED by Aid. Wilson, 

THAT this organization be given the same grant as in 1969, 
i.e. $880,00, 

- CARRIED BY THE 
REQUIRED MAJORITY 

(v) Canadian Chamber of Commerce: 
Civic Luncheon (Clause 6) 

The Council considered request of the Vancouver Board of 
Trade that the City tender a host luncheon in connection with the 
annual meeting of the Canadian Chamber of Commerce to be held in 
Vancouver, September 20 - 23. 

MOVED by Aid. Rankin, 

THAT no action be taken with respect to this request. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

(vi) Balance of Finance Matters 

MOVED by Aid. Linnell, 

THAT Clause 1 of the report of the Board of Administration 
(Finance matters), dated May 1, 1970, be adopted. 

- CARRIED 

B. Personnel Matters, 
Regular, April 24, 1970 

MOVED by Aid. Bird, 

THAT the report of the Board of Administration (Personnel 
matters. Regular), dated April 24, 1970, be adopted. 

- CARRIED 

C. Property Matters, May 1, 1970 

(i) MOVED by Aid. Adams, 

THAT the report of the Board of Administration (Property 
matters), dated May 1, 1970, be adopted. 

- CARRIED 

(ii) Sale of Residential (RS-1) Lots 
S.E. Sector (Clause 8) 


MOVED by Aid. Hardwick, 

THAT, in respect of sale of residential lots in the S.E. 
Sector, reported upon in Clause 8 of the Board of Administration 
report (Property matters), dated May 1, 1970, the Board of Admin- 
istration be instructed that, on May 25th the date by which 
applications to purchase the 94 remaining residential lots in 
Area C will be received, any residue lots be held for re-advertising. 

- CARRIED 

D. Fire Department: Deployment of ) 
Equipment and Manning Requirements ) 


E. Tenders: Fire Trucks Triple Combination ) 
Pumpers and an Aerial Ladder ) 

It was agreed to defer consideration of the foregoing reports 
pending the hearing of a delegation later this day. (see pages 11-13) 


F. Salary Adjustment for Academic 
Qualifications (Mrs. L. Khairat ) 

MOVED by Aid. Bird, 

THAT, pursuant to report of the Board of Administration and 
the Director of Personnel Services, the following proposal be 
approved : 


Present 

Incumbent Classification 

L. Khairat Public Health Nurse 
IV (Education) 
P.G. 28($806-964) 


Proposed Effective 
Classification Date 


Public Health Nurse IV May 1, 
(Education) P.G. 28 1969. 
($806-964) Plus one 
pay grade for possession 
of the degree of Bachelor 
of Social Work. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

G. Salary and Classification Review: 
Two Positions Park Board 


MOVED by Aid. Adams, 

THAT, pursuant to report of the Board of Administration and 
the Director of Personnel Services, the following proposals be 
approved : 

Present Proposed Effective 

Incumbent Classification Classification Date 


M.E. McClurg Clerk II 

Pay Grade 12 
($422- 502) * 

R.L. Stephens Payroll Clerk 

Pay Grade 18 
($547-657) * 


Clerk III May 1, 1969 

Pay Grade 17 
($526-629)* 

no change 

♦ 1970 rates 

- CARRIED 


H. Rezoning Application: 

Area near 16th Avenue and Burrard 

It was agreed to defer consideration of this matter pending 
the hearing of a delegation per request received. 


I . Motor Vehicle Inspection Station ) 

) 

J. New Fountain and Stanley Hotels ) 

It was agreed to defer consideration of the foregoing two 
reports pending the hearing of delegations later this day. 

(see page 10) 

K. Report of Standing Committee on 

Planning and Development, April 23, 1970 

MOVED by Aid. Bird, 

THAT the report of the Standing Committee on Planning and 
Development, dated April 23, 1970, be received for information. 

- CARRIED 

L. Report of Official Traffic Commission, 
April 20, 1970 

MOVED by Aid. Linnell, 

THAT the report of the Official Traffic Commission, dated 
April 20, 1970, be adopted. 

- CARRIED 


The Council recessed at approximately 10:45 a.m., to reconvene 
'In Camera' in the Mayor's Office at approximately 11:00 a.m., 
following which the Council recessed to reconvene in open session 
in the Council Chamber at 2:00 p.m. 
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The Council reconvened in open session in the Council Chamber 
at 2:00 p.m., still in Committee of the Whole, His Worship the 
Deputy Mayor in the Chair, and the following members present: 


PRESENT : His Worship the Deputy Mayor (Aldei*man Sweeney) 
Aldermen Adams, Bird, Broome, Calder, 

Hardwick, Linnell, Phillips, Rankin 
and Wilson 

ABSENT: His Worship the Mayor (Civic Business) 


DELEGATIONS, UNFINISHED BUSINESS, AND BOARD OF 
ADMINISTRATION AND OTHER REPORTS 


1 . West End Community Centre: Architect 

The Board of Administration, under date of April 13, 1970, 
submitted a report from the Director of Planning as a result of a 
communication from the West End Community Centre Association 
which protested the action of the Steering Committee and 
recommended the organization receive the right to participate 
in the planning of the West End Community Centre. 

Among other things, it is pointed out by the Director of 
Planning that the Association has been informed their wishes 
would be sought in respect of this community centre and given 
full consideration through the Park Board, 

A representative of the West End Community Centre Association 
appeared before the Council and submitted a brief dated May 5, 
1970, recommending the design of the community centre/senior 
citizens' housing complex be determined by an open architectural 
competition. Further, that the Park Board ensure the Association 
is involved in drawing up the terms of reference for the 
competition, 

A communication from the Park Board, under date of April 24th, 
points out the choice of an architect was to be considered by that 
Board on April 27th and the Community Centre Association presented 
their opinions on the matter to the Park Board on April 13th, 
Prior to this, discussions were held between staff and Board 
members with the organization, 

MOVED by Aid, Rankin, 

THAT the City Council recommend to the Park Board that there 
be an open architectural competition for the entire proposed 
West End Community Centre/Senior Citizens' Complex and the 
Central Mortgage and Housing Corporation be involved in the 
preparation of the terms of reference; 

FURTHER THAT there be consultation with the West End Community 
Centre Association in respect of the terms of reference for the 
competition , 

(not put) 

MOVED by Aid, Wilson, in Amendment, 

THAT the Board of Parks and Public Recreation be advised that 
Council suggest, as an alternative to proposals already made, 
that there be an investigation of the feasibility of an Archi- 
tectural competition, bearing in mind the technical difficulties 
that may be involved; 

FURTHER THAT should this alternative be favoured, then Central 
Mortgage and Housing Corporation be involved with the City in 
preparation of suitable terms of reference and that there be 
consultation with the West End Community Centre Association and 
other interested groups, 

- CARRIED 


The Amendment having carried, the motion was not put. 


cont 'd . 


Regular Council, May 5, 1970 , . MAY. .5 .19.70. 9 

DELEGATIONS, UNFINISHED BUSINESS, AND BOARD OF 
ADMINISTRATION AND OTHER REPORTS (cont 'd) 

West End Community Centre: 
Architect (cont'd) 


MOVED by Aid. Hardwick, 

THAT the Steering Committee be enlarged to include a 
representative from the Department of Social Planning/Community 
Development . 

- CARRIED 

MOVED by Aid. Linnell, 

THAT a representative of the West End Community Centre 
Association be invited to sit in on meetings of the Steering 
Committee . 

- CARRIED 

2. Vancouver Junior Chamber of Commerce 

Grant re 'Clean-up, Paint-up* Programme 

A representative of the Vancouver Junior Chamber of Commerce 
appeared and filed a brief asking Council's reconsideration in the 
matter of application for a grant of $500 toward the organization's 
'Clean-up, Paint-up' programme planned for the period May 9 - 17. 

After due consideration, it was, 

MOVED by Aid. Bird, 

THAT the action of Council on April 14, 1970, i.e. that 
no further action be taken on this grant request, be rescinded. 


- CARRIED BY THE 
REQUIRED MAJORITY 

MOVED by Aid, Broome, 

THAT this application for a grant of $500, as stated, be 
approved , 

- LOST 
(not having received 
the required 8 votes) 

Building and Planning Matters 

Acquisition of City Property for Senior 
Citizens High Rise Apartment and Church 
Building: N/S Broadway between Penticton and 
Slocan Streets (Clause 1 ) 


The Board of Administration, under date of May 1, 1970, 
reported as a result of communication from Mr, W. Street, in the 
matter of acquisition of Lots 18-24, located on the N/S Broadway 
between Penticton and Slocan Streets, for development of a senior 
citizens high rise and church building. The Council's views 
were sought before a formal application is made. The Board of 
Administration report sets out the views of the Director of 
Planning on the matter. Mr, Street appeared on behalf of his 
cl lent , 

MOVED by Aid, Adams, 

THAT the applicant be advised to submit his application in 
the usual way and that the Council favours submitting the 
application to a Public Hearing. 


- CARRIED 
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DELEGATIONS, UNFINISHED BUSINESS, AND BOARD OF 
ADMINISTRATION AND OTHER REPORTS (cont'd) 

I . Motor Vehicle Inspection Station 

The Board of Administration, under date of April 20, 1970, 
submitted a report in the matter of future operation of the City's 
Motor Vehicle Inspection Station, setting out recommendations in 
connection therewith. 

A representative of the Vancouver City Hall Employees 
Association appeared and submitted a brief, concluding with the 
suggestion the station be continued in operation, at no cost to 
the City, with the inclusion of the North Shore's inspection 
area , 

MOVED by Aid, Adams, 

THAT the submission from the Association be referred to the 
Board of Administration for analysis and report back to the 
Council , 

- CARRIED 

J. New Fountain and Stanley Hotels 

The Board of Administration, under date of April 30, 1970, 
submitted a report by the Director of Planning on the history 
of the matter of demolition of the New Fountain and Stanley Hotels 
as proposed by the Army and Navy Stores Limited, and the interest 
in the matter shown by the residents of Gastown, These residents 
have advised of undertaking a feasibility study in the course of 
negotiations with the Federal Housing Agency with a view to these 
hotels being renovated and converted to elderly citizens' 
residences, in addition to commercial use at pavement level. 

The Director of Planning advises that the feasibility studies 
being undertaken will be completed within approximately three 
weeks and could result in negotiations with the Federal Government, 
together with purchase of the property, being concluded within 
two months. 

The recommendation is made that the Council ask the Army and 
Navy Stores Limited to defer the request for issuance of demolition 
permits for two months, pending the outcome of these negotiations. 
The Board of Administration so recommends, 

A delegation on behalf of the residents of Gastown appeared 
and filed a brief in support of request for deferment of the 
demolition permits for a period of two months. 

In support of the residents of Gastown position, the 
following communications were received: 

Downtown- Eastside Clergy Association 
Metropolitan Council of the United Church of Canada 
Citizens Council on Civic Development 
Gastown Improvement Association 

MOVED by Aid, Broome, 

THAT the Council request the Army and Navy Stores Limited to 
defer for two months their request for issuance of demolition 
permits respecting these two hotels, pending the outcome of the 
economic feasibility studies and negotiations with Central 
Mortgage and Housing Corporation, 


- CARRIED 
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DELEGATIONS, UNFINISHED BUSINESS, AND BOARD OF 
ADMINISTRATION AND OTHER REPORTS (cont'd) 


D. Fire Department: Deployment of 

Equipment and Manning Requirements 


The Board of Administration, under date of May 1st, submitted 
the following report of the Fire Chief and Administrative Analyst 
respecting deployment of equipment and manning requirements : 

"Your Board has received a report from the Fire Chief and the 
Administrative Analyst, copy of which is attached. In summary, 
it is recommended that: 

(a) The position of 'Fire Department Analyst' be established 
to enable a number of studies to be carried out, 
including : 

(i) review of manning strengths; 

(ii) review of Rescue and Safety Division operation; 

(iii) review of location and coverage provided by present 
Fire Halls. 


(b) The position be effective from the date of adoption of the 
report, subject to preparation of a Class Specification 

by the Director of Personnel Services. 

(c) The necessary funds estimated at $6,000 in 1970, be 
provided from Contingency Reserve. 

The item submitted for consideration is: 

The removal of the Fireboat J. H. Carlisle from False Creek 
and the provision of fire protection by land-based equipment. 

If approval for this change is given: 


(a) The following alternatives are submitted for the disposi- 
tion of the Fireboat: 


i. to declare the boat surplus equipment and authorize 
the City Purchasing Agent to dispose of it in accord- 
ance with regular City procedures; 

ANNUAL SAVING - $188,780. 

ii. to moor the Fireboat adjacent to Vancouver Fireboat 
No. 2 at the No. 10 Fire Hall, in the Burrard Inlet. 
The present established positions would be abolished 
and the boat would remain unmanned. 


Regular maintenance would be undertaken by the on- 
duty shift located at No. 10 Fire Hall. 

The boat would be held in reserve and used in the 
event of a greater alarm on the Vancouver waterfront, 
at which time an off-duty pilot and off-duty Fire- 
fighters would be called in to man for the period 
of the emergency. 


ANNUAL SAVING - $182,734. 


iii. to moor the Fireboat at No. 10 Fire Hall and to be 
manned by one Pilot on each shift. In the event of 
a waterfront alarm, Vancouver Fireboat No. 2 would 
respond and the J.H. Carlisle would then be manned 
by a firefighting crew of one officer and three men 
responding from the nearest Fire Hall not answering 
the initial alarm. ANNUAL SAVING - $132,299, 


cont 'd . 
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DELEGATIONS, UNFINISHED BUSINESS, AND BOARD OF 
ADMINISTRATION AND OTHER REPORTS (cont'd) 

Deployment of Equipment and 
Manning Requirements (cont'd) 

(b) The watermains in the False Creek area require modifica- 
tion. The City Engineer has reviewed this work and 
estimates the cost at $70,000. The Comptroller of Accounts 
advises that this amount will be provided from the 

1971 - 1975 Five Year Plan Capital Budget. 

(c) The authorization to purchase two 1,050 g.p.m. pumpers in 
1970 at an estimated cost of $64,000 be changed to 
authorize purchase of two 1,500 g.p.m. pumpers at an 
additional cost of $48,000. 

(d) The 1971 Departmental Estimates will include sufficient 
funds for the purchase of two additional 1,500 g.p m. 
pumpers to replace two more obsolete 1,050 g.p.m. pumpers. 

(e) The crew of the J. H. Carlisle will be redeployed to offset 
in part the manning deficiencies noted at item 6. of the 
attached report of the Fire Chief and the Administrative 
Analyst . 

Your Board RECOMMENDS that: 

1. The position of 'Fire Department Analyst' be established. 

2. The Fireboat J.H. Carlisle be removed (after installation 
of watermains and delivery of two of the four 1,500 g.p.m. 
pumpers) from False Creek and moored at No. 10 Fire Hall 
in Burrard Inlet, and remain unmanned. 

NOTE: This to be again reported on after the Fire Chief 

has concluded his study of waterfront fire hazards, 
and the alternative methods of protection, in 
Burrard Inlet. 

3. The City Engineer be authorized to proceed with 
modification of watermains in the False Creek area at an 
estimated cost of $70,000. 

4. Two 1,500 g.p.m. pumpers be purchased in 1970 instead of 
the two 1,050 g.p.m. pumpers naw authorized, at an 
additional estimated cost of $48,000. 

5. The capital funds for the water service be supplied from 
the 1971 - 1975 Five Year Plan funds and authority be 
given for advance expenditure in 1970. 

6. The additional funds ($48,000) required for equipment 
and the funds for the position of 'Fire Department 
Analyst' (approximately $6,000) be provided from 
Contingency Reserve. 

7. The No. 16 Fire Hall on False Creek be abandoned on 
removal of the Fireboat J.H. Carlisle and the lease be 
not renewed in 1971. 

8. The crew of the Fireboat J.H. Carlisle be redeployed to 
meet, in part, the current manning deficiencies noted." 

A representative of the Vancouver Fire Fighters Union, Local 18, 
appeared requesting a deferment of thirty days to allow the Union 
an opportunity to study the matter. 

cont 'd . , . . 
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DELEGATIONS, UNFINISHED BUSINESS, AND BOARD OF 
ADMINISTRATION AND OTHER REPORTS (cont'd) 


Deployment of Equipment and 
Manning Requirements (cont'd) 


MOVED by Aid. Bird, 

THAT the recommendations in the foregoing Board of Adminis- 
tration report, numbered 1 (in accordance with the Board report), 
3, 4, 5 and 6 be approved and the balance of the recommendations, 
being Nos . 2, 7 and 8, be referred back to the Board of Adminis- 
tration for further report, after 30 days, 

(carried) * 

MOVED by Aid, Linnell, in Amendment, 

THAT the figure '30' in the motion of Alderman Bird be 
changed to read '15'. 

(lost)** 

MOVED by Aid. Rankin, in Amendment to the Amendment, 

THAT the whole subject matter be deferred for 30 days. 

- LOST 

The Amendment of Alderman Linnell was put and, - LOST ** 

The Motion of Alderman Bird was put and, - CARRIED* 

(copy of attachment to report on file City Clerk's Office) 

E. Tenders: Fire Trucks Triple Combination 
Pumpers and an Aerial Ladder 

The Board of Administration, under date of April 28, 1970, 
submitted a report with regard to tenders received in respect of 
Fire Trucks Triple Combination Pumpers and an Aerial Ladder. 
After due consideration, the Council took action as follows: 

MOVED by Aid. Broome, 

THAT, pursuant to recommendation received, tender No. 3 from 
King Seagrave Ltd. for two only 1,500 Imperial G.P.M. Triple 
Combination Pumper Fire Trucks at a total price of $105,202.00 be 
accepted, subject to 5% Provincial Sales Tax and contract satis- 
factory to the Corporation Counsel; 

FURTHER THAT, pursuant to recommendation received, the lowest 
bid meeting specifications and received from Silver Line Fire 
Equipment Ltd., for one Thibault 100 foot aerial ladder at a total 
price of $62,490.00, subject to 5% Provincial Sales Tax and contract 
satisfactory to the Corporation Counsel, be accepted; and, 

FURTHER THAT an additional $2,000 be reserved to modify this 
unit in order that the tire loadings will be reduced to the 
standard of non- emergency vehicles. 


- CARRIED 


During consideration of the foregoing matters, the Council 
observed a short recess. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont 'd) 

Building and Planning Matters 

Vacant Property: South East 
corner 54th and Adera (Clause 3 ) 

The Council again considered the Medical Health Officer's 
report as submitted by the Board of Administration in its report 
of May 1st, in respect of condition of vacant property at 54th 
and Adera, and the history in an endeavour to maintain the property 
in a tidy condition. 

The following is extracted from the report: 

"The Health Department has written to Mr, Leshgold to attempt 
to arrange a meeting with him on the property to discuss this 
situation . 

A reinspection will be made of this property in two weeks and 
if it has not been cleaned up satisfactorily, procedures will 
be started again against the owner under the Tidy Property 
By-law, 

There being no evidence of garbage or rodents on the above 
property it is not considered to be a threat to Public Health, 

The City Engineering Department has removed all refuse from 
the lane to the property line of this property during March 
of this year," 

The Corporation Counsel advised orally the City has not the 
power to clean up untidy premises and charge the cost to the 
property except in situations of health or danger. 

MOVED by Aid. Adams, 

THAT the Corporation Counsel be instructed to prepare a 
Charter amendment whereby the City can order such untidy properties 
be cleaned up with the costs being charged against the property. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid, Adams, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid, Broome, 

THAT the report of the Committee of the Whole be adopted. 


- CARRIED 
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MAY 5 1970 

BY-LAWS 


1. BY-LAW TO AMEND BY-LAW No. 3497 BEING 
THE TECHNICAL PLANNING BOARD BY-LAW 


MOVED by Aid. Hardwick, 
SECONDED by Aid. Broome, 

THAT leave be given to introduce a By-law to amend By-law 
No. 3497, being the Technical Planning Board By-law, and the 
By-law be read a first time. 

- CARRIED 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Broome, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Broome, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Deputy Mayor 
in the Chair. 

- CARRIED 


MOVED by Aid. Hardwick, 

THAT the Committee of the Whole rise and report 


- CARRIED 


The Committee then rose and reported the By-law complete. 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Broome, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Broome, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED 


(The By-law received three readings) 


2. BY-LAW TO AMEND BY-LAW No. 3 575 BEING 

THE ZONING AND DEVELOPMENT BY-LAW (Sign Control ) 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Broome, 

THAT leave be given to introduce a By-law to amend By-law 
No. 3575, being the Zoning and Development By-law, and the By-law 
be read a first time. 

- CARRIED 


MOVED by Aid. Hardwick, 
SECONDED by Aid. Broome, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Broome, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Deputy Mayor 
in the Chair. 

- CARRIED 

MOVED by Aid. Linnell, 

THAT the following words be struck from Clause 1 C, page 5, 
of the By-law: 'or multipanel copy changers'. 

- LOST 


cont 'd , 


Z'rl 389 

Regular Council, May 5, 1970 . . . . LlAY . [i 1570 16 

BY-LAWS (cont'd) 

By-law to amend By-law No. 3575 (cont'd ) 

MOVED by Aid, Hardwick, 

THAT the Committee of the Whole rise and report, 

- CARRIED 

The Committee then rose and reported the By-law complete, 

MOVED by Aid, Hardwick, 
SECONDED by Aid, Broome, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

At this point Alderman Linnell requested the By-law not be 
given a third reading; however, since three members of Council 
are required to prevent a third reading, the Council continued 
with the By-law, 

MOVED by Aid. Hardwick, 
SECONDED by Aid, Broome, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal , 

- CARRIED 

(The By-law received three readings) 

(Alderman Linnell is recorded as voting against the 
passage of this By-law) , 


MOTIONS 

1 , Allocation of Land for Highway Purposes 
(4584 Joyce Street) 


MOVED by Aid. Bird, 
SECONDED by Aid, Rankin, 

THAT WHEREAS the registered owners have conveyed to the City 
of Vancouver, for highway purposes, the following lands: 

1, All that portion of Lot 2, Block 102, District Lot 36, 
Group 1, New Westminster District, Plan 1689, described 
as follows: 

COMMENCING at the north easterly corner of 
said Lot 2; THENCE S 33° 47' W, 10 feet, following in the 
easterly limit of said Lot 2: THENCE N 56° 13' W, 144 feet, 
more or less, following in a line drawn parallel to the 
northerly limit of said Lot 2 to intersection with a line 
drawn parallel to and 120 feet perpendicularly distant 
easterly from the westerly limit of said Lot 2; THENCE 
N 33° 47' E, 10 feet, more or less, following in the line 
drawn parallel to and 120 feet perpendicularly distant 
easterly from the westerly limit of said Lot 2 to inter- 
section with the northerly limit of said Lot 2; THENCE 
S 56° 13' E, 144 feet, more or less, following in the 
northerly limit of said Lot 2 to the point of commencement. 
The same as shown outlined red on plan prepared by 
A, Burhoe, B,C.L.S., dated March 3, 1970, and marginally 
numbered LF 5197, , 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said land for lane purposes; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same is hereby accepted and allocated for 
lane purposes and declared to form and to constitute portion of 

a lane, - CARRIED 
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MOTIONS (cont'd ) 

2, Expropriation: 

213-15 East Cordova Street 


MOVED by Aid, Bird, 
SECONDED by Aid, Rankin, 

THAT WHEREAS the City of Vancouver desires to acquire those 
certain parcels or tracts of land and premises more particularly 
described as Lots Eleven (11) and Twelve (12) , Block Five (5) , 
District Lot One Hundred and Ninety-six (196) , Group One (1) , New 
Westminster District, known as 213-15 East Cordova Street, in 
the City of Vancouver, Province of British Columbia, pursuant to 
its powers under Section 204(j)(ix) of the "Vancouver Charter", 
Statutes of British Columbia, 1953, Chapter 55, and amendments 
thereto ; 

AND WHEREAS the City of Vancouver has failed to come to an 
agreement with the owner of the real property aforesaid as to 
the terms of acquisition thereof ; 

THEREFORE BE IT RESOLVED that the real property aforesaid 
be, and the same is hereby expropriated by the City of Vancouver, 

- CARRIED 

3, Establishment of Land for Highway Purposes 

(20th Avenue alignment between Marshall Street 
and Lakewood Drive) 


MOVED by Aid, Bird, 
SECONDED by Aid, Rankin, 

THAT WHEREAS the City of Vancouver is the registered owner 
of the lands hereinafter described: 

AND WHEREAS it is deemed expedient and in the public interest 
to establish the hereinafter described lands for highway purposes; 

BE IT RESOLVED that the following City-owned land be 
established for highway, said land more particularly described 
as follows: 


a) Lots Twenty-five and Twenty-six (25 & 26), Blocks Seventeen 
and Eighteen (17 & 18), District Lot One Hundred Ninety-five 
(195), Group One, New Westminster District, Plan 2002, 

be, and the same are hereby established for highway purposes and 
declared to form and constitute portions of highways. 


- CARRIED 

4, Establishment of City-owned Property for 

Highway Purposes (N/S 24th between Penticton 
and Slocan) 


MOVED by Aid, Bird, 
SECONDED by Aid, Rankin, 

THAT WHEREAS the City of Vancouver is the registered owner 
of the lands hereinafter described: 


AND WHEREAS it is deemed expedient and in the public interest 
to establish the hereinafter described lands for highway purposes; 


BE IT RESOLVED that: 


All that portion of Lot 23, Block 2, North- East quarter 
section 46, T,H,S,L. Plan 6055, described as follows: 


cont 'd . 
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MOTIONS (cont'd ) 

Establishment of City-owned Property for 
Highway Purposes (N/S 24th between Penticton 
and Slocan) continued: 


Commencing at the north-east corner of said Lot 23; Thence 
South, 10 feet, following in the easterly limit of said 
Lot 23; Thence N 45° 07'30"W, 14.11 feet, more or less, to 
intersection with the northerly limit of said Lot 23 at a 
point 10 feet westerly from the North-East corner of said 
Lot 23; Thence N 89° 45 'E, 10 feet following in the northerly 
limit of said Lot 23 to the point of commencement. 

The same as shown outlined red on plan prepared by A. Burhoe, 
B.C.L.S., dated April 6, 1970, and marginally numbered LF 5218, 
be, and the same are hereby established for highway purposes and 
declared to form and constitute portions of highways. 

- CARRIED 

5. Establishment of City-owned Property for 

Highway Purposes (S/S 24th between Penticton and 
Slocan Streets) 


MOVED by Aid. Bird, 
SECONDED by Aid. Rankin, 

THAT WHEREAS the City of Vancouver is the registered owner 
of the lands hereinafter described: 

AND WHEREAS it is deemed expedient and in the public interest 
to establish the hereinafter described lands for highway purposes; 

BE IT RESOLVED THAT 

All that portion of Lot 34, Block 2, North-East quarter 
section 46, T.H.S.L. Plan 6055, described as follows: 

Commencing at the south-east corner of said Lot 34; Thence 
S89° 45'W, 10 feet following in the southerly limit of said 
Lot 34; Thence N 44° 52 '30" E, 14.17 feet, more or less, to 
intersection with the easterly limit of said Lot 34 at a 
point 10 feet northerly from South-East corner of said Lot 34 
Thence South, 10 feet following the easterly limit of said 
Lot 34 to the point of commencement. 

The same as shown outlined red on plan prepared by A. Burhoe, 
B.C.L.S., dated April 6, 1970, and marginally numbered LF 5218, 
be, and the same are hereby established for highway purposes and 
declared to form and constitute portions of highways. 

- CARRIED 

6 . Expropriation: 4570 and 4556 Joyce Street 

MOVED by Aid. Bird, 
SECONDED by Aid. Rankin, 

THAT WHEREAS the City of Vancouver desires to acquire those 
certain parcels or tracts of land and premises more particularly 
described as those portions of Lot Three (3) and the South Half 
(1/2) of Lot Four (4) , both in Block One Hundred and Two (102) , 
District Lot Thirty-six (36) , Group One (1) , New Westminster 
District, Plan 1689 shown outlined in red on Plans marginally 
numbered LF 5216 and LF 5217 respectively, copies of which are 
hereunto attached, situate on the southerly side of the 4500 Block 
Joyce Street in the City of Vancouver, Province of British 
Columbia, pursuant to its powers under section 564 of the 
"Vancouver Charter", Statutes of British Columbia, 1953, Chapter 
55 and amendments thereto; 

cont 'd . . 
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MOTIONS (cont'd) 

Expropriation : 

4570 and 4556 Joyce Street (cont'd ) 

AND WHEREAS the City of Vancouver has failed to come to an 
agreement with the owners of the real property aforesaid as to 
the terms of acquisition thereof; 

THEREFORE BE IT RESOLVED that the real property aforesaid 
be, and the same is, hereby expropriated by the City of Vancouver, 

- CARRIED 

7 . Enquiries and Other Matters 

MOVED by Aid. Linnell, 
SECONDED by Aid, Broome, 

THAT the motion respecting 'Enquiries and Other Matters' be 
deferred one week. 

- CARRIED 

8 . Roof Signs 

Notice was called on the following motion at the Council 
meeting on April 28, 1970: 

MOVED by Aid. Bird, 
SECONDED by Aid. Calder, 

THAT WHEREAS complaints have been received from residents 
and others regarding roof signs being erected in the City of 
Vancouver ; 

BE IT RESOLVED THAT the Director of Planning be instructed 
to make application to amend the Zoning and Development By-law 
No. 3575 to control the location of roof signs in C-2 and C-3 
Commercial Districts and examine the problem of roof signs in 
other zoning districts. 

(carried) * 

In connection with this motion a petition was received 
strongly objecting to the construction of roof signs in the 
3400 block West Broadway. 

The motion of Aldermen Bird and Calder was put and, - CARRIED* 


9 . Council Meeting; June 2, 1970 

MOVED by Aid. Adams, 
SECONDED by Aid. Wilson, 

THAT in view of the fact there will be six members of Council 
away from the City on June 2nd, the regular meeting of Council 
scheduled for that day be not held. 

- CARRIED 

10 . Program Budgeting 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Phillips, 

THAT the Director of Finance report to the Finance Committee 
on 'program budgeting' and further, indicate the feasibility of 
introducing such practices in the City. 

(Notice) 

Notice was called and recognized by the Chair. 


The Council recessed at approximately 4:40 p.m., to reconvene 
'In Camera' in the Mayor's Office, following which the Council 
adjourned at 5:20 p.m. 



(SEE OVER) 
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The foregoing are the Minutes of the Regular Council meeting of May 5, 
1970, and the reports referred to are those on Page {s) .Vi^TZ/t^^ 
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V\Xi 5 1970 

BOARD OF ADMINISTRATION . . . (WORKS) 

MAY 1ST, 1970 

The following is a report of the Board of Administration: 
WORKS & UTILITY MATTERS 


CITY ENGINEER'S REPORT 
(dated May 1st. 1970.) 


1. Federal Government Buildings 
Fire Alarm Connections 

"Requests have been received for connection of the internal fire 
alarm systems in the following three Federal GoveniTiient buildings. The 
Department of Public Works has agreed to pay the connection costs and 
the yearly maintenance charges. 

The estimated connection costs are as follows :- 

Alvin Building 1155 Robson Street % 2,300 
Begg Building 1110 West Georgia St. 1,600 
Custom House 1001 West Pender St. 1,4.00 

The yearly maintenance charges will vary each year in accordance 
with the average cost of maintaining connections to the City's system, which for 
1970 is $125.00 for each connection. The charges would be pro-rated for the 
months that the connections are made in 1970. 

I RECOMMEND that 

a) approval be granted for connection of the above named buildings' 
internal fire alarm systems to the City fire alarm system at no 
cost to the City, and 

b) the Corporation Counsel prepare an agreement between the City 
and the Department of Public Works to cover these connections." 

Your Board RECOMMENDS that the foregoing be approved. 

2. Closing Portion of Lane South of 4-7th Avenue 
West of Raleigh Street 

"On subdividing the City lands between 47th Avenue and 48th Avenue 
west of Raileigh Street, a 33 ft. lane was left south of 47th Avenue. A lane 
22 feet in width is sufficient for our highway requirements. The owners 
between 47th Avenue and the lane south have indicated their desire to acquire 
the 11 foot surplus portion of lane. 

I RECOMMEND that the portion of lane shaded Yellow on plan marginally 
numbered LD 1061 be closed, stopped up and conveyed to the abutting owners 
subject to the following conditions: 
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a) The closed portion of lana abutting each lot to be valued at 
$50.00 in accordance with the recommendation oi' the Supervisor 
of Property & Insurance. 

b) The closed portions of lane to be added to and become an intef^ral 
part of the abuttin:; lots." 

Your Board KECOMflENDS that the foregoing be approved. 

3. Fairmont Barracks 

Fire Alarm Connection 

"A request has been received from the Department of Public Works 
on behalf of the Royal Canadian Mounted Police for connection of the 
internal fire alarm system at the Fairmont Barracks, 33rd Avenue and 
Heather Street, to the City's system. The Department of Public Works 
has approved the costs for making the connection and the yearly 
maintenance charge. It is estimated that the connection cost will amount 
to $900. The yearly maintenance charge will vary each year in accordance 
with the average cost of maintaining connections to the City's system, 
which for 1970 is $125. The charge would be pro- rated for the months 
that the connection is made in 1970. 

I RECOMMEND that 

a) approval be granted for connection of the Fairmont Barracks 
internal fire alarm system to the City's fire alarm system at no 
cost to the City, and 

b) the Corporation Counsel prepare an agreement between the City and 
the Royal Canadian Mounted Police to cover this connection. " 

Your Board liECOMMENDS that the foregoing be approved. 

4.. Mount Saint Joseph Hospital 
Fire Alarm Connection 


"A request has been received from the Mount Saint Joseph Hospital for 
connection of its internal fire alarm system to the City's system. The 
Mount Saint Joseph Hospital has agreed to pay the costs for making the 
connection and the yearly maintenance charge. It is estimated that the 
connection cost will amoiint to $1,500. The yearly maintenance charge 
will vary each year in accordance with the average cost of maintaining 
connections to the City's system, which for 1970 is $125. The charge would 
be pro-rated for the months that the connection is made in 1^10. 

I RECOMMEND that: 

a) approval be granted for the connection of the Mount Saint Joseph Hospital 
internal fire alarm system to the City's fire alarm system at no cost 

to the City, and 

b) the Corporation Counsel prepare an agreement between the City and the 
Mount Saint Joseph Hospital to cover this connection." 


Your Board RECOMMENDS that the foregoing be approved. 
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RECOMMENDATIONS : 


5. Routing of Stanley Park Buses along 
Robson and Chilco Streets on Sundays 
and Public Holidays 

The City Engineer reports as follows: 

"The Transit Authority explain that on Sixndays , during 
the summer season, west bound buses on Georgia Street 
heading for the Stanley Park bus loops have been delayed 
as much as 30 minutes by heavy traffic, between Pender 
and Chilco Streets. This occurs on fine Sundays in the 
Spring and early Summer between 12 noon and 4:00 p.m., 
at a time when they are carrying capacity loads, and In- 
volves about 40 bus trips on such days. 

To improve the situation, they request permission to route 
their Stanley Park buses (westbound only) from Pender via 
Thurlow, Robson and Chilco Streets to the Stanley Park 
bus loop on S\inday afternoons during the Spring and early 
Summer to avoid the congested portion of Georgia Street. 
This routing requires the use of the following streets 
not previously approved by Council for use by Transit 
Vehicles : 

Thurlow Street, from Pender to Robson Streets 
Robson Street, from Denman to Chilco Streets 
Chilco Street, from Robson to Alberni Streets 

These street portions have adequate pavements, street 
widths and traffic regulations to carry this volume of 
transit vehicles on the days mentioned, for the summer 
season. There is no trolley overhead involved, since 
diesel buses will be used on this service on Sundays. 
The traffic signal at Denman and Robson Streets will be 
of assistance, and although congestion is likely at 
Chilco Street, no significant difficulties are expected 
from a traffic standpoint. 

It may be that residents fronting on this residential 
portion of Robson Street will object to Its use by 
transit vehicles, as occurred when Nelson Street was 
proposed as a transit route. However, in this case, 
the usage will be light, occurring for only 3 hours a 
day on Sundays and holidays and during the Spring and 
early Summer. 

In view of the excessive delays presently experienced 
by buses, and the relatively Infrequent usage of the 
residential section of Robson Street that this temporary 
re-routing will involve, it is recommended that this 
routing be approved." 


Your Board 

RECOMMENDS the foregoing report of the City Engineer be adopted. 
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6 . Request for Parade in Downtown Area 1971 

The City Engineer reports as follows: 

"The 'Pacific Northwest Shrine Association' has requested 
permission to hold a parade in the Downtown area next 
year, as part of its annual convention. The suggested 
starting time is 12:30 p.m. on Saturday, June 5, 1971. 

The proposal is substantially the same as the 1961 Parade 
(which was cancelled because of rain) and follows, but is 
slightly shorter than the P.N.E. parade route. 

Assembly Georgia Street - Nicola Street to Burrard Street 

Route East on Georgia Street to Burrard Street, 

North on Burrard Street to Hastings Street, 
East on Hastings Street to Dunlevy Street. 

Dispersal Powell Street Grounds. 

The parade will take approximately 45 minutes to pass a 
given point and will consist of Shriners only in decorated 
cars for dignitaries, marching drill teams, brass bands, 
drum and bugle bands, oriental bands, horse patrols, clowns, 
calliopes, various types of motor vehicles and motorcycle 
groups . 

Although the proposed parade is over one year away, an answer 
is required at this time in order to finalize arrangements 
for the whole convention, of which the parade is only a part. 
As far as can be seen at this time and notwithstanding the 
heavy traffic volumes on Georgia Street, there appears to 
be no objection in principle, from a Traffic Engineering 
standpoint. 

It is accordingly recommented that this Council recommend 
to the 1971 Co\incil that the Pacific Northwest Shrine 
Association's request to hold a parade in the Central 
Business District on June 5, 1971, be approved, provided that 

(a) it does not conflict with any restrictions which 
are at this time not anticipated. 

(b) all details of the parade meet the satisfaction of 
the City Engineer and Chief Constable. 

(c) all costs of barricading and signing for the parade 
are borne by the applicant." 

Your Board 

RECOMMENDS that the foregoing recommendation of the City 
Engineer be adopted. 


7. Amendment to the Plumbing Bylaw No. 4068 - 

Fees for Building Sewer Extensions other than 
One and Two Family Dwellings (See Note Below 

The Deputy City Engineer reports as follows: 

"(a) Connection Fees for Building Sewer Extensions 
other than One and Two Family Dwellings 

The scale of fees set forth in Section 1.4.16(3) set by 
Council on December 17, 1968 should be amended as follows 
to meet the increased average cost of installing certain 
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Clause 7 Cont/d. 


sizes of commercial building sewer extensions. The 
proposed scale is based on analyses of costs for 1969 and 
the first quarter of 1970. 

Increasing costs have resulted not only from higher labour, 
material and equipment charges, but also because of an 
increased amount of tunnelling under heavy traffic arteries 
and the difficulties resulting from the ever increasing 
density of traffic. 

In another report, the City Council is being asked to 
appropriate funds from the 1969 Sewers Capital Budget to 
cover the current deficit in these accounts. To prevent 
further deficits accumulating and provide for increased 
costs anticipated in 1970, the fee scale should be charged 
as follows: 


(a) 
(b) 
(c) 
(d) 
(e) 
(f) 


4" 
6" 
8" 
10" 
12" 
15" 


m 
in 
in 
in 
in 
in 


diameter 
diameter 
diameter 
diameter 
diameter 
diameter 


Present 

Fee 
I 400~ 
500 
650 
800 
950 
1,200 


Proposed 

Fee 
I 500 
650 
800 
900 
1,000 
1,200 


Increase 

I loo 

150 
150 
100 
50 



B. 


New "Hub" or "Y" on Public Sewer 


Section 1.4.20 of the Plumbing By-law provides that when an 
applicant for a sewer connection is not satisfied with the 
location of the "Hub" or "Y" in the public sewer the City 
Engineer may authorize the installation of a new "Hub" or 
"Y" at an additional fee of $10.00. This fee was 
established some years ago and should now be revised. 

The cost of providing a new "Hub" or "Y" in a single pipe 
main sewer averages $25.00. Occasionally it is necessary 
to install a "Hub" or "Y" in a twin sewer. This is a much 
more difficult and costly job since these sewers consist of 
separate sanitary and storm pipes with the sanitary line 
being located under the large storm pipe and is entirely 
encased in concrete. The concrete casing is also carried 
up the side of the storm pipe to provide support. In order 
to install a new "Y" on the sanitary pipe it is necessary to 
excavate a shaft to a level below the storm pipe, break out 
the encasing concrete and carefully remova a length of sewer 
tile then install a section of pipe containing a "Y". The 
concrete bedding and encasing must then be restored to provid 
structural support. The average cost of this work is 
$250.00. Because of the great difference in cost between 
the two installations, a separate charge should be made to 
break into a twin sewer. 


The Deputy City Engineer RECOMMENDS that: 

(I) Section 1.4.16(3) of the Plumbing By-law No. 4068 be amended 
as follows : 


(i) For $400 substitute $500 

(ii) For $500 substitute $650 

(iii) For $650 substitute $800 

(iv) For $800 substitute $900 

(v) For $950 substitute $1,000 
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(II) Section 1.4.20 of the Plumbing By-law No. 4068 be amended to 
provide that the additional fee for installing a "Hub" or "Y" 
shall be $25.00 in a single pipe sewer main and $250.00 in a 
twin sewer main. 

(III) The Corporation Counsel be instructed to prepare the necessary 
amendments to By-law No. 4068 for Council approval. 

(IV) The amendments to By-law No. 4068 become effective June 1, 1970 
Your Board 

RECOMMENDS the foregoing recommendations of the Deputy City 
Engineer be adopted. 

NOTE: 

* A Building (House) Sewer Extension is that part of a sewer 
connection lying within a street or lane. 

The fee for a Building (House) Sewer Extension serving a one 
or two family dwelling is $300. 

CONSIDERATION : 

8. Underground Wiring 
Payment in Lieu 

This report arises from the following extract and resolution of 

the Vancouver City Council meeting, under date of February 17, 1970: 

"Alderman Calder requested the Board of Administration 
report on the proposal that contractors developing new 
subdivisions and are relieved of the requirement to place 
wiring underground, be required, in lieu thereof, to make 
a payment to the City. " 

The Director of Planning and City Engineer report as follows: 

"The provision of underground wiring in new subdivisions 
as a condition of approval was enacted in the City Charter 
in 1965 and incorporated into the Subdivision Control By- 
law #3334 in 1967. 

Sections #18 and 19 of the By-law recite as follows: 

'18. Subject to section 19 hereof as a condition 

precedent to the approval of any subdivision, 
applicant shall enter into an agreement with 
the City that will ensure that all power, 
telephone and other wire or cable within the 
subdivision shall be installed underground 
at no cost to the City (4309-1/6/67). 

19. The City Council may waive the requirements 
of Section 18 hereof with respect to any 
particular wire or cable or to all wires or 
cables within a subdivision if the Council 
deems that the applicant would be put to an 
unreasonable expense in placing such wires 
or cables imderground (4309-1/6/67. )' 

Since these sections were incorporated into the By-law, under- 
ground wiring has been installed in all new subdivisions, 
except for the following categories where the requirement has 
been waived: 
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(A) Subdivisions where the lots which are created can be 
served directly from existing pole lines on abutting 
streets and lanes. The By-law refers only to wires 
and cables 'within the subdivision'. Since these 
subdivisions do not require wiring 'within the subdivision' 
to bring the utilities to the lots, waving has been 
recommended . 

Nearly all of the subdivisions where ' undergrounding ' 
has been waived fall in this category. 

(B) Certain other subdivisions such as industrial sites, 
where the load requirements are not known and 'back 
of lot' easements can be provided for pole lines. 

In these subdivisions waiving the 'undergrounding' 
requirement is also recommended, because the expense 
has been considered unreasonable. Such subdivisions 
are infrequent. 

To implement the proposal that a developer be required 
to make a payment to the City where the 'undergrounding' 
requirement is waived for a subdivision, it would first 
be necessary to have the Charter amended. The amend- 
ment would be required to set forth an arbitrary 
formula by which to arrive at a 'reasonable' amount 
to charge, presumably based on the estimated cost of 
providing underground wiring to the lots within the 
subdivision. As the future power and telephone 
requirements for such subdivisions are not usually 
known, there would rarely be sufficient information 
to arrive at a reasonable payment. 

In view of the small number of subdivisions falling in Category 
(B) , and the difficulty in arriving at an equitable formula 
for the charge 

WE RECOMMEND that no action be taken to institute the require- 
ment for payment in lieu of placing wiring underground." 

Requiring such payment would constitute a change in established 
City Policy and your Board therefore submits the foregoing report 
for Council CONSIDERATION. 


FOR ADOPTIO;] SEE PAGE(S) .'^.7^ 
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HARBOURS & PARKS MATTERS 


CONSIDERATION ; 

1. City of Victoria 

Off-Shore Territorial Waters 

The Council of the City of Victoria at its meeting held April 16, 
1970 passed the following resolution : 

"WHEREAS, the Canadian Government proposes to extend by 
law the Canadian off-shore territorial waters from three 
miles to twelve miles and set up a zone stretching one 
hundred miles off-shore from the Canadian Arctic mainland 
and islands of the Arctic Archpelago in which Canada would 
claim authority over shipping for pollution control purposes 
and Canadian officials would have the power to bar ships 
from the zone or seize offending ships. 

AND WHEREAS, the United States Government has opposed 
such action being taken by Canada: 

THEREFORE BE IT RESOLVED that the action now being taken 
by the Canadian Government be supported by the Victoria 
City Council and that the Prime Minister of Canada be so 
advised and that a copy of this resolution be forwarded to 
all major Cities in Canada seeking their support of the 
proposed new law." 

The Clerk of the City of Victoria advises that Victoria City Council 
would appreciate the support of the City of Vancouver in this reso- 
lution and requests the Council to forward its support of endorsatio 
to the Right Honourable the Prime Minister of Canada. 

Your Board brings this item forward for the CONSIDERATION and 
direction of Council. 


FOR ADOPTIOM SEE PAGE(S)..3.1k . 
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BUILDING AND PLANNING MATTERS 

RECOMMENDATIONS 

1. Acquisition of City Property for Senior 
Citizens High Rise Apartment and Church 
Building 

The Director of Planning reports as follows: 

"Mr. W.A. Street, Solicitor of Boughton, Street and Company has by 
letter dated February 25th, 1970 requested permission to appear 
before Council as a delegation regarding the acquisition of Lots 
18-24, C & B; Block 22, Nh Sec. 34 THSL located on the North Side 
of Broadway between Penticton and Slocan Streets from the City for 
development with a Senior Citizens High Rise Apartment and Church 
Building . 

Mr. Street seeks to obtain Council's views before making a formal 
application and final arrangements for acquisition of the property. 

SITE LOCATION 

The site is within the half-block on the north side of Broadway 
between Penticton and Slocan Streets. The westerly 182' frontage 
on Broadway is owned and developed by the Y.M.C.A. The subject 
request refers to the balance of the 379' street frontage along 
Broadway. This property is owned by the City. 

The site is zoned as a RS-1 One Family Dwelling District. 

BRIEF HISTORY 

In 1959 City Council approved the sale of the westerly portion of 
the City-owned half-block to the Y.M.C.A. (Lot A) and the United 
Church of Canada (Lot B) for development for institutional purposes. 

The balance of the property (Lot C and Lots 18-24) being held for 
future sale for a suitable comparable institutional use. 

At that time the Technical Planning Board had reported 'the use of 
the site for apartment purposes similar to those allowed in a RM-3 
Multiple Dwelling area would not be appropriate for this site. ' 

In 1962 City Council approved the sale of the easterly portion of 
the Block (Lots 18-22) to the Hungarian Social Club. 

Neither the United Church nor the Hungarian Social Club developments 
went ahead and title of the property remained with or reverted back 
to the City. 

Subsequently Council approved of the site being reserved for possibl 
public housing. 

In 1968 Council approved the withdrawal of this site from public 
housing use and authorized the property being offered for sale to 
non-profit organizations for development for senior citizens housing 

PRESENT PROPOSAL 

From information submitted by the applicant's Architect Mr. N.S. 
Jones, the applicant seeks approval to develop the site with an 
integrated church, christian education centre and senior citizens 
development . 

The church and christian education centre would be on the westerly 
portion of the site. A nine-storey senior citizens high rise apart- 
ment building would be on the easterly portion. 

Off-street parking facilities would be provided both underground 
and on open portions of the site. 
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Item No. 1 continued 

The total development would have a floor space ratio of approximate 
1. 45. 

COMMENTS 

It is considered that the proposed developed floor space ratio of 
1.45 together with the nine-storey high rise senior citizens apart- 
ment building and the general height and bulk of the church and 
christian education centre create an overintensive development of 
the site at this location. 

A floor space ratio of 1.45 could be appropriate in a medium 
density RM-3 Multiple Dwelling apartment area where the average 
floor space ratio for new apartments is approximately 1.5. 

However, this site is within an area having on three sides One- 
Family Dwellings and across Broadway the Technical School. The 
surrounding area has a floor space ratio density of considerably 
less than 0.50. 

For comparison there is an integrated church, school and ten- 
storey senior citizens apartment development at the north-west con 
of Joyce Street and Euclid Avenue. 

This site has One-Family Dwellings on two sides, commercial zoning 
to the north and industrially,, zoned and developed property on the 
east side across Joyce Street. 

Whereas a much higher floor space ratio had originally been re- 
quested for a senior citizens development, the CD-I Comprehensive 
Development as finally approved by City Council in 1968 had a 
floor space ratio of 0.55. 

The subject site on East Broadway is as stated totally within a 
One-Family Dwelling District where the maximum permitted floor 
space ratio is 0.45. 

SUGGESTED DEVELOPMENT 

It is considered that the development of this site for either a 
church, senior citizens development or combination of both would be 
acceptable provided the form of development was in keeping with the 
general surrounding One-Family Dwelling area; that the senior citj 
zens development not exceed two storeys, that there are adequate 
setbacks, open landscaped areas and satisfactory off-street parkinc 
facilities . 

It is also suggested so that the bulk, mass and form of the total 
development would be in keeping with the surrounding One-Family 
Dwelling District, the floor space ratio of the total development 
should not exceed approximately 0.55. 

The floor space ratio of 0.55 would be that as proposed for this 
site when it was to be developed either for public housing or by 
non-profit organizations for senior citizens housing (maximum 
permitted floor space ratio in RS-1 One Family Dwelling District 
being 0.45.) 

RECOMMENDATIONS : 

(a) THAT the submission of Mr. Street be received. 

(b) THAT in order to proceed with consideration of an integrated 
church/senior citizens development, then the Developers shoulc 
file an application in accordance with normal procedure to 
rezone the site to a CD-I Comprehensive Development District. 

(c) THAT any development proposals should have regard to the 
suggested floor space ratio and form of development outlined 
in this report. 
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Item No. 1 continued 

Your Board RECOMMENDS that the recommendations of the Director of 
Planning be endorsed. 

(Council on April 28th, 1970 agreed to Mr. Street appearing as a 
delegation on May 5th, 1970.) 


2. Request to Re zone 4718 Clarendon Street - 
Mr. D. N. Guenther 


The Director of Planning reports as follows: 


"Mr. D.N. Guenther of 3325 Quebec Street by letter dated February 17t 
1970 has requested that City Council give further consideration to 
his application to rezone the property at 4718 Clarendon Street 
(Lot 1, of Sub. 2, Blocks 8 and 9, D.L. 526) from an RS-1 One- 
Family Dwelling District to an RT-2 Two-Family Dwelling District. 

On October 8th, 1968, City Council considered recommendations of the 
Technical Planning Board and the Town Planning Commission that the 
application of Mr. D. Guenther be not approved for the reason that 
such rezoning would establish an isolated RT-2 Two-Family Dwelling 
District site within a One-Family Dwelling District. 

The existing building on the site has a dwelling unit on the main 
floor and a dwelling unit on the lower floor. The Technical Plan- 
ning Board had approved the retention of the lower floor dwelling 
unit for a further period of time expiring December 31st, 1969. 


City Council resolved: 


'THAT no action be taken at this time in respect of this 
rezoning application but the applicant be advised he may 
bring the matter to the Council if he so wishes, after the 
development permit for the lower floor area expires on 
December 31st, 1969.' 


Upon expiry of approval of the lower floor dwelling in December 
1969, the Technical Planning Board on February 20th, 1970 approved 
an application by Mr. D. Guenther to permit the retention of the 
one dwelling unit on the lower floor for a further period of limited 
time expiring December 31st, 1972. 

Such further period of limited consent was granted in accordance 
with the resolution of City Council on Januay 7th, 1970 dealing with 
an extension of the removal dates for illegal suites throughout the 
City. 

Since Mr. Guenther submitted his letter of February 17th, 1970 the 
Zoning Planner and his Assistant have met with him on two occasions. 

It was explained to Mr. Guenther the reasons why the Planning De- 
partment, the Technical Planning Board and the Town Planning Com- 
mission could not support his application to rezone the one lot 
to a RT-2 Two-Family Dwelling District. 

The Council Resolution of October 8th, 1968 was also explained to 
Mr. Guenther and it was pointed out that Mr. Guenther now has 
approval for the lower floor dwelling unit until December 31st, 1972 

Mr. Guenther however, was insistent that he wished his letter to be 
submitted to Council at this time and wished to appear before Counci 
as a delegation. 


cont/d . 
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Item No. 2 continued 

It is RECOMMENDED that the recommendations of the Technical Plan- 
ning Board and the Town Planning Commission as contained in the 
Board of Administration report of July 26th, 1968 be endorsed in 
that the application be NOT APPROVED as such rezoning would 
establish an isolated RT-2 Two-Family Dwelling District within a 
One-Family Dwelling area." 

Your Board RECOMMENDS that the report of the Director of Planning be 
approved. 

DELEGATION REQUEST -Mr. D. N. Guenther 

(Circulated for the information of Council is a copy of the 
Board of Administration report of July 26th, 1968 and a resume 
of various appeals and development permit applications which 
accompanied the Board of Administration report) . 

(Also circulated for the information of City Council is a copy 
of Mr. D.N. Guenther 's letter of February 17th, 1970.) 

INFORMATION & RECOMMENDATION 

3. Vacant property - South East 
corner 54th and Adera 

The Medical Health Officer reports as follows: 

"A letter was received by the City Clerk from Mr. J. A. Ferry, 
7037 Adera Street. , regarding the untidy condition of the 
property on the South East corner of West 54th Avenue and Adera. 

This is a large lot on the last vacant property in the area 
and is a convenient dumping place for neighbour's garden refuse 
and trash. 

On June 4th, 1969, Mr. Jack B. Leshgold, owner of the above 
mentioned property pleaded guilty in Provincial Court to a 
charge laid by this department under the Tidy Property By-law. 

Subsequent inspections of the property revealed no improvements 
and on March 10th, 1970, a second charge was laid by this de- 
partment under the Tidy By-law. On March 25th, 1970, Mr. J 
Leshgold again pleaded guilty to this charge and was fined 
twenty-five dollars. To date there has been no improvement to 
the lot. 

The Health Department has written to Mr. Leshgold to attempt to 
arrange a meeting with him on the property to discuss this 
situation. 

A reinspection will be made of this property in two weeks and 
if it has not been cleaned up satisfactorily, procedures will be 
started again against the owner under the Tidy Property By-law. 

There being no evidence of garbage or rodents on the above 
property it is not considered to be a threat to Public Health. 

The City Engineering Department has removed all refuse from the 
lane to the property line of this property during March of this 
year. " 

Your Board submits the matter to Council for INFORMATION and RECOM- 
MENDS that a copy of this report be sent to Mr. J. A. Ferry. 

(Copies of Mr. Ferry's letter dated April 4, 1970 are circulated 
for the information of Council. 


* * * * * 
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FINANCE MATTERS 

RECOMMENDATION 

1. 67th Annual U.B.C.M. Convention - 
Penticton, B. C. 


Notice has been received from the Union of British Columbia 
Municipalities that the 1970 Annual Convention of the U.B.C.M. will be 
held in Penticton on September 16, 17 and 18, 1970. All business 
sessions and banquets will be held in the Peach Bowl Convention Centre 
and receptions prior to the banquets will take place in the Penticton 
Memorial Arena . 

The City of Vancouver is entitled to 8 voting delegates plus 
Alderman Broome and Alderman Bird, who are members of the Executive. 

All Resolutions for consideration by the Convention must be 
in the hands of the Executive Director no later than Friday, July 17, 
1970 . In this regard. Council is reminded that the matter of Resolutions 
are generally submitted to Council for consideration by the Standing 
Committee of Council on General Purposes. 

Council is also reminded of its policy whereby all Members 
of Council are permitted to attend this Convention, plus a member of 
the Board of Administration, with the Mayor appointing the voting 
delegates . 

Your Board submits the foregoing for the information of 
Council and 

RECOMMENDS (a) 


(b) 


THAT the City Clerk be directed to contact all senior 
officials and Members of Council for suggested 
Resolutions which will be submitted to the Standing 
Committee of Council on General Purposes for report 
with recommendations to Council; 

THAT the naming of voting delegates to the U.B.C.M. 
Convention be left to His Worship the Mayor. 


(Copies of the Official Notice of the 1970 U.B.C.M. Convention 
are circulated for the information of Council.) 


CONSIDERATION 


2. Municipal Officers Association of British Columbia 
Annual Conference - 1974 


The City Clerk reports as follows: 

"Commencing last year, the Municipal Officers Association, 
which comprises City Clerks, Treasurers, City Managers, 
Commissioners and some other senior officials from all 
over British Columbia, has been holding its meetings in 
various cities in the Province. 

The Vancouver Members of the Association are Commissioner 
Ryan, the City Clerk and the Director of Finance. 


Cent ' d . 
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I would like to see the Council invite the Association to 
hold its 1974 Conference in this City. This year is chosen 
because the intervening years have been taken up. Normally, 
the obligation of the host City is to provide meeting rooms 
for the Convention, which usually lasts three days and 
involves about 200 Members . " 

Your Board submits the foregoing suggestion of the City Clerk 
to Council for its consideration. 


3. W.H. Rhodes Canada Educational Trusts: 
Civic Luncheon 


A letter has been received from Mr. Knight of the Rhodes 
Canada Educational Trusts, advising that this group, which consists of 
4 2 boys and 2 masters, will be visiting Vancouver from July 29 - 
August 2 for the first time. The organization, as part of its program 
for Vancouver, is requesting a tour of the City, including a visit to 
City Hall and a civic luncheon to welcome the boys to Vancouver 
(estimated cost - $250) . 

Your Board notes that Council has dealt with similar requests 
in the past as follows: 

June 1969 - Canadian Council of Christians and Jews - Approved. 
Request for Civic Dinner. 

April 1964) - Air Cadets League re Visiting Cadets - Approved. 

July 1966 ) from Europe - Luncheon and tour . 

Your Board submits the foregoing for the consideration of 

Council . 

(Copies of Mr. Knight's letter dated March 12, 1970, are 
circulated for the information of Council.) 

4. Grant - Vancouver Neurological Centre: 
Delegation 

City Council on April 14, 1970, upon recommendation of the 
Finance Committee, passed a Motion that no further action be taken with 
respect to a request for a grant in the amount of $10,000 received from 
the Vancouver Neurological Centre. The organization has submitted a 
further letter, dated April 23, 1970, requesting the opportunity to 
appear before Council or the Finance Committee to present additional 
information in support of a Civic grant. 

Your Board submits the foregoing request for the consideration 
of Council . 

DELEGATION - VANCOUVER NEUROLOGICAL CENTRE 

(Copies of the orginal submission by the organization are 
circulated for the information of Council.) 
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5 . Grant; Jeunesses Musicales of British Columbia 

The Jeunesses Musicales of British Columbia, under date of 
April 3, 1970, has submitted an application for a 1970 Civic Grant of 
$4,900. The application was received too late to be considered with 
the other annual civic grant requests. 

This organization received a grant of $880 for the last few 

years . 

Copies of the detailed submission are circulated. 

Your Board submits the foregoing for the consideration of 

Council . 


6. Canadian Chamber of Commerce: 
Civic Luncheon 

Under date of April 21, 1970, the General Manager of the 
Vancouver Board of Trade has advised that the Canadian Chamber of 
Commerce will be holding its Annual Meeting in Vancouver from September 
20th - September 23, 1970. The anticipated registration is 800 to 900, 
coming from all points in Canada. 

The Board of Trade advises that traditionally, the host City 
participates by acting as a host for one of the events during the 
Convention. It is suggested this could be a luncheon on Tuesday, 
September 22nd (anticipated attendance - 500) or the reception or meal 
which forms part of that evening's program. 

The estimated cost of a luncheon is $2,000, and the remaining 
functions will cost $2,500 - $3,000. 

Your Board notes that Council has dealt with similar requests 
in the past as follows: 

January 1967 - Canadian Federation of University - Not Approved. 

Women - Grant re Conference 

February 1968 - Canadian Women's Press Club - No Action. 

Luncheon re Conference 

March 1967 - B.C. Teachers Federation - $1,500 Approved. 

Grant re Conference dinner 

Your Board submits the foregoing for the consideration of 

Council . 

(Copies of letter dated April 21, 1970, from the Vancouver 
Board of Trade are circulated for the information of Council.) 


****** 
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BOARD OF ADMINISTRATION 


PERSONNEL MATTERS 


REGULAR REPORT 


APRIL 24, 


1970 


1. Salary Adjustment - Three Positions, 
Inspection and Enforcement Division, 
Permits and Licenses Department. 

The Director of Personnel Services reports as follows: 

"At the request of the Vancouver City Hall Employees ' Associa- 
tion, I have reviewed the duties and responsibilities of the 
positions of Stationary Engineer I and II, and Building 
Service Worker and Stationary Engineer in the Inspection and 
Enforcement Division of the Permits and Licenses Department. 

(a) Stationary Engineer I (L. Mason) 

The incumbent of this position is responsible for operating 
the heating system for ;the City Hall and City Hall Annex on 
an assigned shift, making necessary repairs, and performing 
related maintenance work in the boiler plant. I have 
conducted a survey of salaries paid for similar type work in 
the Vancouver area and found that the City of Vancouver's 
rates are low. Similar surveys conducted by the Bureau of 
Economics and Statistics, of the Department of Industrial 
Development, Trade, and Commerce, Province of British Columbia 
in 1968 and 1969 also substantiated this fact. Consequently, 
I recommend that the salary for this position be upgraded 
from Pay Grade 16 to Pay Grade 17, effective May 1, 1969. 

(b) Stationary Engineer II (E. C. Stadel) 

This position entails responsibility for planning and directing 
the work of two subordinates, and in general ensuring the safe 
and efficient operation of the City Hall and Annex heating 
system. Mr. Stadel operates the heating plant one shift per 
day, and performs necessary repair and maintenance work. In 
order to maintain an adequate salary differential over the 
position of Stationary Engineer I, I recommend that Mr. Stadel 's 
position be upgraded from Pay Grade 18 to Pay Grade 19, 
effective May 1, 1969. 

(c) Building Service Worker & Stationary Engineer (W. Marquart) 

The incumbent of this position acts as a Stationary Engineer 
on an assigned shift from approximately October to May of each 
year, and works as a Building Service Worker the remainder of 
the year at the City Hall. As Mr. Marquart spends over one 
half of his time in operating the heating plant, I recommend 
that this position be upgraded from Pay Grade 15 to Pay Grade 
16, effective May 1, 1969. 


Cont'd. 
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These positions will be reviewed again in the fall of 1970 to 
determine if the operation of the air conditioning equipment 
in the City Hall Annex has a substantial effect on the incum- 
bents' duties and responsibilities. 

The estimated recurring annual cost of this proposal calculated 
at the final step in the applicable pay ranges at 1970 rates 
and including fringe benefits at 10% will be $1,108. The 
Comptroller of Accounts reports that the additional funds, 
estimated at $1,800 for 1969 (8 months) and 1970 (12 months) 
are to be provided from the Contingency Reserve. 

The Director of Inspections and the Business Manager, Vancouver 
City Hall Employees ' Association both concur with these 
recommendations . " 


SUMMARY 


Incumbent 


Present 
Classification 


Proposed 
Classification 


Effective 
Date 


L. Mason 


Stationary 
Engineer I 
Pay Grade 16 
($502 - 601)* 


Stationary 
Engineer I 
Pay Grade 17 
($526 - 629) * 


May 1, 1969 


E.C. Stadel 


Stationary 
Engineer II 
Pay Grade 18 
($547 - 657) * 


Stationary 
Engineer II 
Pay Grade 19 
($575 - 687)* 


May 1, 1969 


W. Marquart 


Building Service 
Worker & Stationary 
Engineer 
Pay Grade 15 
($483 - 575)* 


Building Service 
Worker & Stationary 
Engineer 
Pay Grade 16 
($502 - 601)* 


May 1, 1969 


1970 rates 


Your Board RECOMMENDS that the above recommendations of the 
Director of Personnel Services be adopted. 


2. Salary Adjustment - Four Positions, 

Services Division, Police Department. 

The Director of Personnel Services reports as follows: 

"At the request of the Vancouver City Hall Employees ' Associa- 
tion, I have reviewed the duties and responsibilities of all 
positions of Stationary Engineers I and II in the Services 
Division of the Police Department. 


Cont 'd. 
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(a) Stationary Engineers I (3 positions) 

The incumbents of these positions (E. Witso, D. F. Dean and 
S.T. Thomsen) are responsible for operating the heating plant 
for the Public Safety Building and Jail Annex on an assigned 
shift, making necessary repairs, and performing related main- 
tenance work to heating, ventilating, and auxiliary equipment. 

I have conducted a survey of salaries paid for similar type 
work in the Vancouver area and found that the City of Vancouver' 
rates are low. Similar surveys conducted by the Bureau of 
Economics and Statistics of the Department of Industrial 
Development, Trade, and Commerce, Province of British Columbia 
in 1968 and 1969 also substantiated this fact. Consequently, 
I recommend that the salary for these positions be upgraded 
from Pay Grade 16 to Pay Grade 17, effective May 1, 1969. 

(b) Stationary Engineer II (1 position) 

The incumbent of this position (I.L. Barker) is responsible 
for planning and directing the work of the three Stationary 
Engineers I and in general, ensuring the safe and efficient 
operation of the heating system and related equipment for 
the Public Safety Building. Mr. Barker operates the heating 
plant one shift per day and also participates in necessary 
repair and maintenance work . In order to maintain an adequate 
salary differential over the positions of Stationary Engineers 
I, I recommend that Mr. Barker's position be upgraded from Pay 
Grade 18 to Pay Grade 19, effective May 1, 1969. 

At the present time, the Stationary Engineers in the Police 
Department work 40 hours per week, and receive one pay grade 
extra for the longer hours worked. In contrast, the Stationary 
Engineers in the City Hell work 37h hours per week. In order 
to maintain consistency of payment, the Stationary Engineers 
in the Police Department should receive seven percent in 
addition to the regular salary (instead of one pay grade) for 
longer hours worked, and I recommend that they be so compensated 
(for longer hours worked), effective May 1, 1969. 

The estimated additional recurring annual cost of this 
proposal, calculated at the final steps in the applicable 
pay ranges at 1970 rates and including fringe benefits at 
10% will be $2,351. The Comptroller of Accounts reports 
that the additional funds, estimated at $3,817 for 1969 (8 
months) and 1970 (12 months) (1969 and 1970 rates) will be 
provided from the Contingency Reserve. 

The Chief Constable and the Business Manager, Vancouver City 
Hall Employees' Association are both in agreement with this 
recommendation. This report was approved by the Board of 
Police Commissioners at its meeting of April 15, 1970." 


Cent ' d . 
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SUMMARY 


Incumbent 


D.F. Dean ) 
S.T. Thomsen ) 


Witso 


I.L. Barker 


) 


Present 
Classification 

Stationary- 
Engineer I 
Pay Grade 16 
($502-601)* Plus 
one pay grade for 
working longer 
hours 

Stationary 
Engineer II 
Pay Grade 18 
($547-657)* Plus 
one pay grade for 
working longer 
hours 


Proposed 
Classification 

Stationary 
Engineer I 
Pay Grade 17 
($526-629) * Plus 
7 percent for 
working longer 
hours 

Stationary 
Engineer II 
Pay Grade 19 
($575-687) * Plus 
7 percent for 
working longer 
hours 


Effective 
Date 

May 1, 1969 


May 1, 1969 


1970 rates 


Your Board RECOMMENDS that the above recommendations of the 
Director of Personnel Services be adopted. 


****** 
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BOARD OF ADMINISTRATION 

PROPERTY MATTERS 
MAY 1, 1970 


The Board considered matters pertaining to Properties and submits the 
following report. 


RECOMMENDATIONS 


PART I 


SALES 


1. RECOMMENDED that the following offer received by the Supervisor 

of Property and Insurance be approved under the terms and conditions 
set down by City Council: 

Re: Lot A, Block 60 & 61, D.L. 36 & 5l, Plan I33OI4 

Sit: W/S Boundary Rd. bet. Wellington & Rae Aves. 

NAME LOT APPROX.SIZE SALE PRICE TERMS CONDITION 


Lite Construction A Irregular $10,650.00 City Terms 

Ltd. 9-3 
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PART II 
SUNDRIES 

2. Granville Carpet Gleaning Goinpany Limited 

The Corporation Counsel reports as follows: 

"The City is leasing ll|.35 Granville Street to Granville 
Carpet Cleaning Company Limited from October 15 , 1965 to 
October ll|., 1970. This lease contains a right of re- 
newal for a further term beginning on October 15 , 1970 
and ending on October 1975> at a rent to be agreed 

upon. 

The company has arranged for a loan of $10,000.00 from 
Industrial Development Bank in connection with its 
business and the Bank's solicitors have insisted that 
the company mortgage its interest in the lease by way 
of sub-lease in order to secure repayment of this loan 
and interest. 

The provisions of this lease prevent the company from 
sub-leasing the above property without the consent of 
the City. 

The company has requested that the City give written 
consent to the mortgage by way of sub-lease in order to 
permit the company to obtain this loan. The Bank's 
solicitors have requested that the consent contain 
a provision that the City will not exercise its remedies 
for breach of covenant under the lease unless the Bank 
has first received fourteen days' notice of the company's 
default and that the City will not unreasonably withhold 
its consent to the assignment, sale or other disposition 
of the lease by the Bank if the Bank realizes its security 

I feel that the execution of such a consent in the terms 
requested by the Bank will not unduly delay the City 
in the enforcement of its remedies under this lease. 


I RECOMMEND that the City give its consent to the 
mortgage by way of sub-lease in the terms requested by 
the Bank and that the Mayor and the City Clerk be 
authorized to execute such written consent, the terms 
of which to be satisfactory to the Corporation Counsel." 

Your Board 


RECOMMENDS the foregoing report of the Corporation Counsel be adopted. 

3. Acquisition for Replotting S.E. Sector 

Lot on the S/S 66th Avenue E. of Arlington St. 

The Supervisor of Property and Insurance reports as follows: 

"Lot 6, Sub of Lots 1 to 11, Blk. 30, D.L.'s 330 & 331 
situated on the South Side of 66th Ave. E. of Arlington St 
required for replotting purposes in connection with the 
expanded program of redevelopment in the S.E. Sector 
authorized by City Council on June 21, 1968. 

This property comprises a single lot 33' x 122' zoned 
R.S.-l. Same is presently overgrown with bush and is 
totally lacking all services. 


continued . . . / 3 
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Item No. 3 cont'd 

According to recent advice from the City Solicitor, the 
owner agrees to accept the sum of $5,000.00 as of Jan. 
1, 1970. This settlement price is considered to be 
realistic and is endorsed by the City Solicitor. 

RECOMMENDED that the Supervisor of Property and Insurance 
be authorized to acquire the above-described property for 
the sum of $5,000.00 on the foregoing basis, chargeable 
to Code #l|906/257." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 


Establishment for Highway Purposes 

Lots Sit. on 20th Ave. Alignment Between 

Marshall Street and Lakewood Drive 


The Supervisor of Property and Insurance reports as follows: 

"Vacant tax sale lots 25 & 26, Blks . I7 & I8, D.L. 195, 
Plan #2002 which are situated on 20th Avenue alignment 
between Marshall Street and Lakewood Drive were acquired 
by the City in 1926 and reserved from sale for highway 
purposes. Each lot is approximately 33' x 99 ' and 
zoned RS-1, One Family Dwelling District. 

For several years, these lots have been used for street 
purposes, i.e. the extension of 20th Avenue between 
Marshall Street and Lakewood Drive. In 1961, this road 
extension was brought up to City street standards, but 
the lots were never formally established for highway. 

The City Engineer has now received a petition for the 
installation of a concrete sidewalk on 20th Avenue 
between Marshall Street and Lakewood Drive. It is 
proposed that Lots 25 and 26 be established for highway 
in the Land Registry Office as the local improvement 
cannot be proceeded with until these lots are officially 
highway . 

A formal resolution covering this establishment will be 
forwarded to City Coixncil. 

RECOMMENDED that Lots 25 and 26, Blocks I7 & I8, D.L. 
195, Plan #2002, be established for highway purposes." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 

(Copies of a plan of the area are attached for the information of 
Council . ) 
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5. Acquisition for Provincial Courts (Vancouver) Complex 
230-232 Main Street 

The Supervisor of Property and Insurance reports as follows; 

"Lot 7, Block 5, D.L. 196 being 230-232 Main Street is 
required for the new Provincial Courts (Vancouver) 
Complex confirmed by City Council on November 25> 1969. 

These premises comprise a two-storey, non-basement masonry 
building with a main floor area of 2,000 sq. ft. erected 
in 1910 on a site 25' x 120', zoned CM-1. This building 
is used by a Chinese Benevolent Society for their meeting 
place and for housing 15 elderly members in separate 
rooms with a community kitchen on each floor. This 
structure has 7 plumbing fixtures, a tar and gravel roof, 
brick exterior, a concrete foundation and is heated by 
an automatic gas furnace on each floor. The condition 
of this building is good for age and type. It is 
proposed to demolish this building when the Society has 
moved to its new location. 

Following negotiations with the owners they have agreed 
to sell for the sum of $33,000.00 as of April 30, 1970, 
inclusive of all considerations, subject to retaining 
rent-free possession until July 31? 1970. This price 
is considered to be fair and equitable and is endorsed 
by the City Solicitor. 

RECOMMENDED that the Supervisor of Property and Insurance 
be authorized to acquire this property for the sum of 
$33jOOO.OO on the foregoing basis, chargeable to Code 
#^2/1207." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 


6. Establishment of City-owned Property 
For Highway Purposes 

The Supervisor of Property and Insurance reports as follows; 

"The City Engineer has requested that a 10' x 10' corner 
cut-off from City-owned lots 23 & 3ij., Block 2, ^.E.h, 
Section 1^6, T.H.S.L., Plan #6055> as shown outlined in 
red on plan marginally numbered LF 52l8, which is attached, 
be established for highway purposes in order to improve 
the lane system in the vicinity of 2l|.th Avenue and 
Penticton Street. 

A formal resolution covering these establishments will 
be forwarded to Council. 

RECOMMENDED that tho se portions of City owned lots 23 
& 2k, Block 2, N.E.^, Section i|6, T.H.S.L., Plan #6055, 
as shown on plan marginally numbered LF $2lQ , be estab- 
lished for highway purposes, at no cost to the City 
Engineer . " 

Your Board 


RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 
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7. 


Expropriation - Resubdivis ion of City-Owned 

and Privately-Owned Property 

kSlO and kSS^ Joyce Street 

The Supervisor of Property and Insurance reports as follows: 

"On May 20, 1969 City Council approved in principle a 
scheme of subdivision prepared by the Director of Planning 
for an area West of Boundary Road between 29th Avenue 
and Monmouth Avenue, which scheme includes various 
City-owned and privately-owned lands, and authorized 
the Supervisor of Property and Insurance to enter into 
negotiations with private owners for the inclusion of 
their lands in this subdivision. 

It is noted that the W.7' and the E . 1^4 ' of Lots 3 and 
i|S^, Block 102, D.L. 36 & 5l> as shown on plans marginally 
numbered LF 5216 and LF 5217> respectively, which are 
attached, are required for this purpose. 

Lot 3, known as I4.57O Joyce Street, is a single lot 
82.5' X 26[|.' in size, zoned RS-1, improved with a one- 
storey and basement frame dwelling erected in I9O8. 
This building is located on site approximately 32.8' 
from the front property line and has a rear year of 
approximately I87 ' . Under the aforesaid scheme of 
subdivision the front yard will be reduced to approximately 
25.8' and the rear yard to if 3 ' • The reduced parcel 
will have a net size of 82.5' x II3'. 


W. 7 ' 

E. li|j+' 


W. 7 ' 

E. li|4' 


The owners of Lot 3 have been offered the total sum of 
$5,329.50 for loss of land, made up as follows: 


(577.5 sq.ft. @ $1.00 per sq.ft.) 
(11,880 sq.ft. i§ $ .I4.0 per sq.ft.) 


$ 577.50 
$ 1^,752.00 


$ 5,329.50 


Additional compensation, as yet to be determined, is 
payable for the loss of shrubs and yard improvements. 

Lot lj.Sig, known as kS5(:> Joyce Street, is a single lot, 

I|-l. 25' X 26[(.' in size, zoned RS-1, improved with a 

Ih storey and basement frame dwelling erected in I910. 

This building is located on site approximately i|.2.8' 

from the front property line and has a rear yard of 

approximately 177'. Under the new scheme of subidivsion the 

front yard will be reduced to approximately 35.8' and 

the rear yard to 33'. The reduced parcel will have a 

net size of ij-1.25' x 113'. 

The owners of Lot L\.Sk have been offered the total sum 
of $2,66ij,.75 for loss of land, made up as follows: 


(288.75 sq.ft. (s^ 
( 59l|0 sq.ft. @ 


$1.00 per sq.ft. ) 
.l\.0 per sq . f t . ) 


288.75 
2,376.00 


$ 2,66)^.75 


Additional compensation, as yet to be determined, is 
payable for the loss of shrubs and yard improvements. 

In both cases the owners, who are represented by B.E. 
Emerson, Solicitor, have refused to accept the City's 
offer for loss of land. These offers are substantiated 
by an independent appraisal. 
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Item No. 7 cont'd 


Your Board 


Following consultation with the City Solicitor, and with 
a view to facilitating completion of the scheme of sub- 
division, it is proposed to proceed with expropriation. 

RECOMMENDED 

a) That the offers of $5,329-50 and $2,6614.. 75 pl^s 
additional compensation for loss of shrubs and other 
yard improvements made to the owners through the 
office of the Supervisor of Property and Insurance 
on behalf of the City be confirmed as representing 
due compensation for the property to be acquired. 

b) That since the City has failed to come to an agreement 
with the owners to acquire the said property for the 
sums offered, the said property be expropriated and 
that the resolution for that purpose submitted under 
'motions' be passed. 

c) That Mr. E.C.E. Todd be appointed as the City's 
nominee to the Board of Arbitration to be constituted 
to determine the amount payable to the owners by 
reason of said expropriation." 


RECOMMENDS the foregoing recommendations of the Supervisor of 
Property and Insurance be adopted. 


8. Sale of Residential (R.S.-l) Lots 

S.E. Sector 


The Supervisor of Property and Insurance reports as follows: 

"The first 33 Residential Lots (R.S.-l) situated in 
Area C of the S.E. Sector, were advertised for sale and 
applications to purchase were received by the Board of 
Administration meeting held on April 27, 1970, when 
applications were drawn to determine the sequence of 
priority by which they would be considered. 

In accordance with the instructions of City Council of 
February 17, 1970, the lots were advertised at a fixed 
price, based on current market value, with preference 
being given to individuals who wished to purchase 
a lot for the purpose of building a home for themselves. 
Applications to purchase from other than these in- 
dividuals were to be dealt with on a second priority 
basis, with not more than 2 lots in any one block 
being sold to any Company or builder. The sale of these 
lots in every case is subject to commencement of con- 
struction within l8 months from the date of Council's 
approval of the sale. 

A total of 2i| applications to purchase were received 
from individuals and 5 applications were received from 
realtors or builders. Considering the applications in 
order of the established priority, 13 applications were 
immediately acceptable. In many instances, applications 
were received for the same lot and in an endeavour to 
ensure that the individual purchaser was given full 
consideration, unsuccessful applicants were contacted 
in priority order by telephone and advised of the cir- 
cumstances and given the opportunity of transferring 
their offer to one of the remaining unsold lots. This 
has resulted in 3 additional acceptable offers to purchas 


continued . . . / 7 


iv:AV 5 1970 418 

Board of Administration, May 1, 1970 .... (PROPERTIES) 7 

Item No . 8 cont ' d 

In accordance with the policy established by Council in 
past property sales, offers on the 17 lots remaining 
unsold will be received on an over the counter basis at 
the Property and Insurance Office, commencing 9:00 a.m., 
Monday, May 1970. Such applications will be dealt 
with on a 'first come, first served basis.' 

The second offering of lots in the S.E. Sector which 
constitute the 9i| remaining (R.S.-l) Residential Lots in 
Area C and are generally situated East of Tyne Street, 
between [|.9th and Si^th Avenues is already underway. 
Applications to purchase these lots will be received up 
to 9:30 a.m.. May 25, 1970, at which time they will be 
dealt with at a meeting of the Board of Administration. 

RECOMMENDATION: 

Recommended that the following applications to purchase 
received by the Supervisor of Property and Insurance be 
approved under the terms and conditions set down by 
City Council, in each case, construction to be commenced 
within l8 months from the date of Council's approval of 
the sale. 

Re: Lots 1-25, 27 & 28, 30-35, Blks. 1 & 8, N^g 
D.L. 339, Plan #13308 

Sit: S/S Ij.8th Ave, between Tyne St. & Boundary Rd. 


NAME 

LOT 

APPROX.SIZE 

SALE PRICE 

TERMS 

Ken Boyd Wakefield 

1 


X 

157 

$13,000.00 

9-3A^ 

Wakefield Realty 

2 

ko 

X 

157 

$12,000.00 

9-3A^ 

Prederich Herman 
Findler 

9 

ko 

X 

157 

$12,000.00 

9-3A^ 

A.J.U. Construction 
Co. Ltd. 

10 

ko 

X 

157 

$12,000.00 

9-3A^ 

A.J.U. Construction 
Co. Ltd. 

11 

ko 

X 

157 

$12,000.00 

9-3A^ 

David Lowe 

13 

ko 

X 

157 

$12, 000.00 

9-3A^ 

George Carl Lang 

li| 

ko 

X 

157 

$12,000.00 

9-3A^ 

S.P. Strobel 

15 

ko 

X 

157 

$12,000.00 

9-3A^ 

Gunter Niemyt 

16 

ko 

X 

157 

$12,000.00 

9-3A^ 

Kenneth Benjamin Fleck 

17 

i|0 

X 

157 

$12, 000.00 

9-3A^ 

John Thomas Mitchell 

18 

ko 

X 

157 

$12,000.00 

9-3A^ 

Wing Kuey Gee 

19 

ko 

X 

157 

$12,000.00 

9-3A^ 

Celestino Milone 

21 -x- 

ko 

X 

157 

$12,000.00 

9-3A^ 

Ladislav Prigl 

22 

ko 

X 

157 

$12,000.00 

9-3A^ 

Rose Tretjakow 

23 

ko 

X 

157 

$12,000.00 

9-3A^ 

Lorenzo DiFrancesco 

32 

kk 

X 

158 

$12,800.00 

9-3A^ 

N.B. Lot #21 is subject to a 
of E. 10' . " 

Public 

Utilitj! 

' Easement over 

the S. 


Your Board 

RECOMMENDS that the foregoing recommendation of the Supervisor of 
Property and Insurance be adopted. 

FOR ADOPTiON SEE PAGE(S).,i).22. , 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


APRIL 23, 1970 


A meeting of the Standing Committee of Council on Planning and 
Development convened in the No. 1 Committee Room, City Hall, on 
April 23, 1970, at approximately 2:00 p.m. The following members 
were present: 

PRESENT : Alderman Bird, Chairman 

Aldermen Adams, Broome, Linnell, 
Rankin and Sweeney 

ABSENT: His Worship the Mayor (On Civic Business) 

Aldermen Calder, Hardwick, Phillips and 
Wilson 

CLERK: D. Scott 


The Committee recessed to reconvene immediately following the 
completion of the meeting of the Standing Committee of Council on 
Finance, which was to convene forthwith. 

The Standing Committee reconvened at approximately 2:50 p.m. in the 
No. 1 Committee Room with the following members present: 

PRESENT: Alderman Bird, Chairman 

Aldermen Broome, Linnell, Phillips, 
Rankin, Sweeney and Wilson 

ABSENT: His Worship the Mayor (On Civic Business) 

Aldermen Adams, Calder and Hardwick 


The minutes of the meeting held March 26, 1970, were adopted. 

The minutes of the meeting held April 2, 1970, were adopted, as 
amended by Council on April 14, 1970. 

The following action of the Committee is submitted to Council for 
information : 


INFORMATION 

1. Land and Water Use Policy: 
English Bay and False Creek 

The Vancouver City Council on April 7, 1970, passed the following 
motion :- 

"THAT the Standing Committee on Planning and Development 
invite the presentation of briefs and delegations of 
groups and individuals interested in waterfront activities 
to aid the City in developing appropriate land and water 
use policy for English Bay and False Creek, including 
beaches west of Kitsilano Pool to include Jericho, Locarno 
and the beaches of Point Grey under the jurisdiction of the 
Park Board; 

FURTHER RESOLVED THAT this motion be referred to the Park 
Board for their information and advice respecting how they 
would wish to participate in the matter." 


. . . Cont'd. 
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Clause 1 Continued 

The following representatives of the Board of Parks and Public 
Recreation met with the Committee to discuss this matter: 


Commissioner A.J. Livingstone, Chairman 

Commissioner J.D. Malkin 

Commissioner Mrs. Helen Boyce 

Superintendent S.S. Lefeaux 

Deputy Superintendent W.C. Livingstone 


Superintendent Lefeaux advised that the communication from the City 
Clerk dated April 10th, containing the resolution quoted above, had 
not as yet been referred to a meeting of the Park Board for con- 
sideration . 

After considerable discussion, it was 

RESOLVED that this matter be tabled until we hear further from the 
Park Board. 


2. Development of Jericho Defence Lands: 
Park Board 


The Vancouver City Council on March 24, 1970, passed the following 
motion's: 

"THAT a meeting of the Standing Committee on Planning 
and Development and the Park Board be held to discuss 
Park Board plans for development of the Jericho 
Defence Lands." 

"THAT the following motion proposed by Alderman Linnell 
be referred to the Standing Committee on Planning and 
Development for consideration when dealing with matters 
pertaining to Jericho Defence Lands: 

'THAT the Park Board be requested to not 
demolish Building #4 at Jericho until 
Council has a chance to deal with it. ' " 

Representatives of the Park Board were present to discuss this item 
and Commissioner Livingstone, with the aid of a plan, advised of 
the proposed development of the Jericho Defence Lands. 

Several of the Aldermen were of the opinion that organizations and 
interested groups throughout the City should be advised of this 
proposed development and be invited to present briefs on the matter 
before the Park Board finalize their plans. 

Mr. Lefeaux advised that they did not know if the Federal Authorities 
were going to leave all of the buildings on the property, also that 
the Park Board do not take over all of the lands for two years. 

In discussing the matter of demolition of Building #4, the represent- 
atives of the Park Board advised that they do not, at this time, plan 
to demolish this building and are investigating the possibility of 
suitable use. 


RESOLVED that the representations made by the Board of Parks and 
Public Recreation, re proposed development of the Jericho Defence 
Lands, be received for information. 

The meeting adjourned at approximately 3:40 p.m. 


It was 


******** 


FOR hDO?im SEE P;iG!?(5)„...3..a'.;(2^ 
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MINUTES j^^y^Y 5 1970 APRIL 20 , 1970 


OFFICIAL TRAFFIC COMMISSION 


A meeting of the Official Traffic Commission was held in the No. 2 
Committee Room, Third Floor, City Hall, on Monday, April 20, 1970, 
at approximately 3:00 p.m. 


PRESENT ; Alderman Linnell, Chairman 

Alderman Rankin 
Commissioner Ryan 

Mr. R.C. Boyes , Assistant City Engineer, 

Traffic and Transportation Division 

Superintendent A.E. Oliver, 

City Police Department 

Mr. D. Morrison, City Prosecutor's Office 


ALSO 

PRESENT : Mr. W.H. McLachlan, Vancouver School Board 

Mr. E.L. Wiseman, President, Vancouver 
Traffic and Safety Council 

CLERK: D. Scott 


Adoption of Minutes 

The minutes of the meeting held March 9, 1970, were adopted. 


1. 3 300 Block Austrey Avenue: Request 
for Resident Parking Zone and 
Improved Access 

At the last meeting of the Commission, it was recommended that 
this matter be tabled in order that the City Engineer could 
investigate the matter of public access to Joyce Street and 
provision of additional parking on the east side of Joyce Street. 
Mr. V.J. Blancard appeared on behalf of the petitioners in the 
area and requested: 

(a) the re-examination of parking densities in the 
area as residents are not able to park in front 
of their homes on Austrey Avenue; 

(b) the moving of the fire hydrant, which is located 
between 3331 and 3 339 Austrey Avenue, to the corner 
of McHardy Street and Austrey Avenue, as parking is 
prohibited in the area of a fire hydrant; 

(c) that the public access from Austrey Avenue to Joyce 
Street be investigated as, in his opinion, it was 
in very poor condition; 

(d) the posting of signs in the turn-about to prohibit 
parking in this area; 

(e) the posting of a speed limit in the lane as cars 
were exceeding the speed limit; and 

(f) removal of part of the board fence, in order that 
residents of Austrey Avenue could use the lane to 
get through to Joyce Street. 


. . Cont'd. 
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Clause 1 Continued 

Mr. Boyes , with the aid of a map, reviewed the information set 
out in the City Engineer's report dated April 9, 19 70, and stated 
he believed that the parking space provided for activities at 
St. Mary's Church, such as weddings, was adequate. However, 
he suggested that the traffic densities should again be reviewed. 

Mr. Blancard advised that considerable vandalism is taking place 
in the area when young people's activities are being held at St. 
Mary's Church. Superintendent Oliver stated that he would have 
his Youth Squad check the area. 

After considerable discussion, it was 

RECOMMENDED 

(a) that the City Engineer's Department again check the 
parking densities in this area, particularly on a 
Monday night and if, after checking, it is determined 
that a resident parking zone is required on Austrey 
Avenue, that this be done under the City Engineer's 
authority ; 

(b) that the matter of the pedestrian access from Austrey 
Avenue to Joyce Street be referred to the Planning 
Department for report back to the Commission; 

(c) that the matter of moving the fire hydrant be referred 
to the City Engineer and the Fire Chief for report 
back to the Commission. 


2. Commercial-Victoria Diversion at 18th Avenue: 
Requests for Further Traffic Controls 

Mr. J. Warnock , President of Cedar Cottage Ratepayers and Tenants 
Association and other residents of the area, appeared before the 
Commission with respect to their complaints of speed of traffic 
and pedestrian crossing problems at this intersection. The 
complainants requested protection for pedestrians crossing the 
Victoria Diversion and suggested a caution light be installed. 

Mr. Boyes reviewed the City Engineer's report dated April 9th 
and advised that the Commercial-Victoria diversion is a major 
north-south street and carries one lane of traffic in each 
direction, except during rush hours when parking is prohibited 
in the peak direction. The other three approaches at this inter- 
section (Findlay, Commercial and 18th Avenue) are all local 
streets , controlled by stop signs. The east crosswalk of the 
Victoria Diversion is marked and signed as a "Stop when Occupied" 
crosswalk since this is a collector route for students attending 
Lord Selkirk School. He stated that this crosswalk is longer 
than most, in that it is on an angle. However, traffic volumes 
on the Victoria Diversion are lower than those on most major 
streets and observations indicate that there are reasonable 
pedestrian crossing opportunities and visibility is good from 
each direction. 

The City Engineer recommended that further traffic controls not 
be installed at the intersection of Commercial-Victoria Diversion 
with Findlay Street, Commercial Street and 18th Avenue. 

In discussing the matter of speed in this area, it was pointed 
out that there is no traffic signal between 12th Avenue and Kings- 
way and some motorists are exceeding the speed limit. 


Cont'd. 
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After considerable discussion, it was 

RECOMMENDED that Superintendent Oliver check the speeds at this 
intersection, have his School Patrol Officers review this area 
with a view to having a school patrol placed at this intersection, 
review with the School Board Officials the boundaries of the Annexes 
and Lord Selkirk School to minimize crossings of the Victoria 
Diversion, and report back to the Commission on his findings. 

The Chairman advised the delegation that this matter would be 
again discussed at the next meeting and invited them to be 
present . 


3. Boundary Road and 4 5th Avenue: 
Request for Left Turn Bay and 
Pavement Widening 

In a communication dated Septe;mber 10, 1969, Mr. W. Muche advised 
of the traffic problem which exists at Boundary Road, 45th and 46th 
Avenues. He stated that a danger exists to children crossing in the 
crosswalk located on Boundary Road just south of 45th Avenue, as 
cars proceed on the gravelled shoulder in order to pass automobiles 
making left hand turns at 45th Avenue. 

In a report dated April 8, 1970, the City Engineer advised that the 
pavement has recently been widened at 45th and Boundary to permit 
through vehicles to by-pass l(jft turning vehicles, the result of whic 
is reducing or eliminating the accumulation of traffic. He further 
advised that permanent improvement on this section of Boundary Road 
will provide two roadways with a central median. 

The City Clerk appeared before the Commission and stated that Mr. 
Muche has been in touch with him as he lives in the area. He 
further stated that Mr. Muche feels that the additional paving 
recently placed at the intersection of 45th and Boundary is causing 
a more hazardous condition and that when the swimming pool is re- 
opened in the summer, the children will be in greater danger when 
crossing Boundary Road. 

Mr. Boyes pointed out that Boundary Road is signed with a playground, 
crosswalk and advanced warning signs and the crosswalk has been place 
in the most logical position in relation to existing sidewalks and 
pathway to the swimming pool. 

After further consideration, it was 

RECOMMENDED that the City Engineer review this intersection again 
when the swimming pool is opened and report back to the Commission. 


4. Grosvenor Hotel: 

Additional Parking Prohibition 

At the last meeting of the Commission, it was recommended that the 
City Engineer's report dated January 19, 1970, be received, that 
the City Engineer look into the possibility of removing the two 
metered parking spaces in front of the hotel, and that the Airline 
Limousine Company be asked if they can have an emergency left hand 
door put on the buses. 

In a communication dated April 2, 19 70, Vancouver Airlines 
Limousines (1963) Limited advised that the idea of installing a 
loading door on the left side of the buses is good, however, it is 
extremely difficult and expensive and in building new buses, the 
design characteristic may be modified to accommodate another door. 


Cont ' d. 
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The City Engineer reported under date of April 8, 19 70, that the 
removal of the two metered spaces between the loading zone and 
the sidewalk crossing would provide some convenience to the 
hotel operation. However, there is considerable demand for 
short term parking in the area and the slight improvement to the 
hotel operation must be weighed against the parking need, 
especially since Block 52 construction has already reduced 
available parking significantly. The City Engineer recommended 
that the request from Mr. Baynes of the Grosvenor Hotel to 
remove two metered spaces on the east side of Howe Street between 
Robson Street and Smithe Street not be granted. 

After due consideration, it was 

RECOMMENDED that the communication from the Vancouver Airlines 
Limousines (1963) Limited dated April 2, 1970, be received and 
that the report of the City Engineer dated April 8, 19 70, be 
adopted. 


5. Boundary Road and Hastings Street: 
Dual Left Turns 


On September 24, 1969, the City Engineer submitted a report with 
regard to dual left turns at Boundary Road and Hastings Street. 
In this report, he advised that he would review a suggestion 
from Burnaby for the installation of a minimum left turn bay for 
northbound traffic and report back to the Commission. 

The City Engineer under date of April 8, 19 70, submitted an 
information report and advised that this review has now been 
completed and he agrees with Burnaby that such an installation 
would serve to clearly define the position from which these north- 
bound left turns can be made. The cost of this work will be shared 
with the Municipality of Burnaby. 

RECOMMENDED that the report of the City Engineer dated April 8, 
1970, be received. 


6. Relocation of Bus Stop: 
Broadway and Rupert 

Alderman Hardwick referred a request from Mr. C.F. Edgett, Beulah 
Gardens Senior Citizens Homes, that the southbound bus stop on 
Rupert Street at Broadway be relocated to the near side of the 
intersection, in order to facilitate transfers to the westbound 
Broadway service. 

In an information report dated April 8, 19 70, the City Engineer 
advised that arrangements have been made to proceed with the 
construction of a near side bus pull-off as soon as City forces 
are available and the Transit Authority has agreed to share in the 
cost, which is estimated to be $500. 

RECOMMENDED that Mr. C.F. Edgett be advised of the proposal to 
construct a bus pull-off on the north side of Broadway and that 
the City Engineer's report dated April 8th be received. 
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7. Nanaimo Street and Cambridge Street: 
Request for Suspended School Sign 
and/or Flashing Beacon 


In a communication dated February 11, 19 70, to Alderman Rankin, 
Mr. J. Z as love expressed concern over the difficulty being 
experienced by pedestrians in crossing Nanaimo Street at Cambridge 
Street. Mr. Zaslove requested that consideration be given to the 
installation of suspended school signs and/or a flashing beacon 
as a minimum measure to improve the safety of the crossing. 

In a report dated April 9, 1970, the City Engineer advised as 
follows : 

"We have reviewed this intersection together with the 
Police Department and while traffic volumes are heaviest 
during the 7 a.m. to 9 a.m. period, they are relatively 
light during the remaining school crossing periods. Since 
January 1st, 1965, there has been a total of 11 recorded 
accidents, of which only one (November 19th, 1965) involved 
a pedestrian. 

Mr. Zaslove 's major concern is for the safety of children 
attending Hastings School Annex. Since the Annex serves 
children from kindergarten to Grade 3, their age is such 
that a school safety patrol would not be appropriate. 
The crosswalk at Nanaimo and Cambridge is too far removed 
from Hastings Elementary School for a safety patrol to be 
manned by the Hastings School students. 

This location was the subject of a report to the Official 
Traffic Commission in March 196 7, at which several methods 
of protection were discussed, including adult crossing 
guards. A system of 'volunteer crossing guards' was 
implemented by parents of the students shortly after 
Hastings School Annex opened in 1967. However, this system 
was discontinued shortly thereafter by the parents. 

The Police Department review indicates that there are 
sufficient gaps in the traffic stream to allow students to 
cross in safety. It was noted, however, that there are a 
number of violations of the 'No Passing' regulation and 
also of vehicles proceeding before the crosswalk is com- 
pletely cleared. These violations may relate to the width 
of Nanaimo Street and the 'offset' configuration of Cambridge 
Street, making it loss apparent than a normal intersection. 

Because of the special circumstances in this case, namely 
the width of Nanaimo Street, the absence of a school patrol, 
and the difficulty in recognizing the intersection because 
of its offset nature, we feel it is appropriate to make the 
crossing more apparent. We therefore propose to supplement 
the existing marginally mounted signs with suspended School 
Crosswalk signs governing northbound and southbound traffic 
on Nanaimo Street." 

The City Engineer concluded his report with a recommendation that 
special attention be given to the crosswalk violations by the Police 
Department , as available manpower permits. 

RECOMMENDED that the report of the City Engineer dated April 9, 19 70, 
with respect to a request for suspended school signs and/or a flashing 
beacon be adopted. 


or 
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8. Regulatory Traffic Signing: 
Days Applicable 

On October 7, 1968, in a communication to the City Clerk, the 
Secretary of the Board of Police Commissioners advised of the 
following excerpt from the minutes of the meeting of that Board 
dated September 26, 1968: 

"Commissioner Brown stated he did not feel some traffic 
signs were clearly worded. He referred to the 'No 
Parking - 7 a.m. to 9 a.m. ' signs in particular. He 
said they were apparently enforced on a Monday-to- 
Friday basis only, but nothing on the sign indicated 
this. He stated the sign should indicate the days the 
restrictions were enforced or the days on which the 
restrictions do not apply. 

The Chief Constable stated that he had taken the matter 
up with the Traffic Engineer some years ago but had been 
unable to get the wording changed. He added that in most 
other cities parking signs clearly indicated the days on 
which the restrictions applied or the days on which they 
did not apply. 

His Worship suggested that the matter be brought to the 
attention of the City Engineer with a request that he review 
the present wording of the signs and advise the Board of the 
results . " 

With respect to this matter, the City Engineer under date of 
April 9, 19 70, reported as follows: 

"At the Board of Police Commissioners' meeting on September 
26th, 196 8, concern was expressed that some traffic signs 
are not clearly worded, in that they do not indicate which 
days of the week the restrictions apply. The City Engineer 
was therefore requested to review the present wording of the 
signs. This report has been delayed, due to the priorities 
of other work. 

Signs in this category include both parking and turning 
restrictions, both of which are installed to treat two basic 
situations, as follows: 

(1) The 'all day' restriction is intended to aid the flow 
of traffic during the shopping and business hours, 
(i.e. No Parking, 7 A.M. - 6 P.M.) or, to regulate 
curb usage during shopping and business hours (i.e. 
One Hour Parking Time Limit 9 A.M. - 6 P.M.). These 
regulations are effective Monday to Saturday 
inclusive . 

(2) The 'rush hour' restriction is intended to aid the 
flow of commuters (i.e. No Stopping 4 P.M. - 6 P.M.) 
(No Left Turn 7-9 A.M. 4-6 P.M.). These regulations 
are effective Monday to Friday only. 

There are also other special sign arrangements dealing with 
particular conditions (liquor stores, entrance to Stanley 
Park) . In general, all the traffic signs in the City are 
installed on the basis of introducing only the degree of 
regulation necessary to meet the particular condition. With 
the size of Vancouver City, this means there will be a 
variety of regulations and applicable periods. However, 
this approach is considered to be the most desirable and 
effective . 


. . . Cont'd. 
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1. Change the Signs 

One means of clarifying this situation is to change the 
wording on the signs so as to include the information as 
to which days the regulations are applicable. Although 
this would overcome the difficulty with the present signing, 
the following points should be noted: 

(a) In the case of parking signs, the more complex 
messages which result could lead to confusion, 
especially on those signs which include both 
stopping and parking regulations, each applicable 
on different days. 

Larger signs would be required to accommodate the 
messages, and in some cases two signs would be 
needed where one is now adequate. 

(b) On turn control signs, which must be clearly legible 
to moving traffic, the additional message would 
undoubtedly result in complaints of inadequate signing. 

(c) The cost of converting all our curb usage and turn 
control signs to include information on the applicable 
days is estimated to be in the order of $65,000. 

A limited check indicates a number of other cities 
indicate the days of the week on the parking signs 
but not on the turn prohibition signs. 

2 . Change the Regulations 

Because of these disadvantages, an alternative solution has 
been examined. The regulations could be changed so that they 
are all effective for the same period of the week, either 
Monday to Friday, or Monday to Saturday. (Apart from a 
small number of special exceptions, which now have the 
applicable days posted on the signs.) 

This alternative has the disadvantage that it may create 
some inconvenience to either motorists or property owners 
abutting the affected streets. If the uniform period is 
Monday to Friday: 

(a) Certain streets which carry heavy volumes on 
Saturday (and therefore now have 7 A.M. to 6 P.M. 
restrictions) , would experience Saturday congestion. 

(b) Undesirable long-term parking will occur in the time- 
limit areas in shopping and business districts on 
Saturdays where the time limit is necessary to provide 
for the short-term parking demand. 

If the selected period is Monday to Saturday: 

(a) Residents located on major streets would be incon- 
venienced by rush hour parking prohibitions Saturday 
morning and afternoon. 

(b) Rush hour traffic volumes on Saturdays are lower than 
on weekdays, and so the parking and turning prohi- 
bitions are not required for moving traffic. 

(c) Parking prohibitions during the Saturday afternoon 
period would raise objection from merchants, since 
available parking would be reduced. 

. . . Cont'd. 
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This alternative would not be a total solution, since 
motorists would still have to be made aware of the 
effective days by means other than the signs themselves. 

The high cost and other drawbacks of changing the sign 
messages or the inconvenience to the public that would 
result from changing the period in which the regulations 
apply should be weighed against the difficulties expe- 
rienced with the present signing. Although there are 
undoubtedly some instances of motorists' confusion with 
the present signing, it is felt that these are isolated 
cases, and that by and large, motorists are familiar with 
the existing regulations. Relatively few problems have 
been experienced by the Police in this regard, and the 
absence of adverse comments by the public would appear to 
indicate that our present practice is both understood and 
accepted . 

Accordingly, it is RECOMMENDED that the present practice 
of not including the applicable days of the week on parking 
and turning signs be maintained and every effort be made to 
advise the public of the applicable times." 

The Commission discussed appropriate ways in which the public 
could be informed of the days of the week in which certain 
restrictions apply and Mr. Wiseman offered the services of the 
Vancouver Traffic and Safety Council in advising the public. 

After considerable discussion, it was 

RECOMMENDED that the present practice of not including applicable 
days of the weeks on parking and turning signs be maintained and 
efforts be made to advise the public of the applicable times. 


9 . Bus Stop; Fraser and 25th Avenue 

At the last meeting the Commission discussed the complaint by 
Mr. Stanley Jung, on behalf of the merchants in the block, with 
respect to the recent positioning of the bus stop on the far 
side of Fraser Street at 25th Avenue. The Commission recom- 
mended that Mr. Jung, on behalf of the petitioners, be forwarded 
a letter explaining the logic on why the bus stops are placed on 
the far side of intersections and that he again be asked if he 
wishes to appear before the Official Traffic Commission to 
discuss the matter further. 

The Clerk advised that a letter had been forwarded by the City 
Clerk to Mr. Jung on April 10th which set out the reasons why 
bus stops are placed on the far side of intersections and he had 
been requested to notify her if he wished to appear before the 
Official Traffic Commission at this meeting. The Clerk further 
advised that she had telephoned Mr. Jung to determine if he, or 
any of the merchants, would be appearing and had been informed that 
there would not be representations by the merchants at this 
meeting . 


RECOMMENDED that copies of the communication dated April 10, 19 70, 
to Mr. Jung be forwarded to each of the petitioners for information. 


The meeting adjourned at approximately 4:30 p.m. 


It was 


* * * * 
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CITY OF VANCOUVER 

REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver was 
held on Tuesday, May 12th, 1970, in the Council Chamber, at 
approximately 9:30 A.M. 

PRESENT : His Worship the Deputy Mayor (Alderman Sweeney) 
Aldermen Adams, Bird, Broome, Calder, 
Hardwick, Linnell, Phillips, 
and Rankin. 

ABSENT: His Worship the Mayor (Civic Business) 

Alderman Wilson (Civic Business) 

CLERK TO THE COUNCIL: R. Thompson 


PRAYER The proceedings in the Council Chamber were opened with 

prayer offered by the Rev, Dr , George Turpin, Civic Chaplain, 


ACKNOWLEDGMENT His Worship the Deputy Mayor acknowledged the 

presence in the Council Chamber of students from 
the Kitsilano Secondary School under the direction 
of Mr, Achtemichuk, 


'IN CAMERA' MEETING 

The Council agreed to an 'In Camera' meeting later this day re 
Personnel and Property matters. 


ADOPTION OF MINUTES 

MOVED by Aid, Broome, 
SECONDED by Aid. Bird, 

THAT the Minutes of the Regular Council Meeting (including 
'In Camera'), dated May 5, 1970, be adopted, 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid, Hardwick, 
SECONDED by Aid, Broome, 

THAT this Council resolve itself into Committee of the Whole, 
His Worship the Deputy Mayor in the Chair, 

- CARRIED 

REPORT REFERENCE AND BOARD OF ADMINISTRATION 
AND OTHER REPORTS 


A . Dunsmuir-Melville Connector 

The Board of Administration, under date of May 7th, 1970, 
submitted a detailed report by the Director of Planning and City 
Engineer in respect of the Dunsmuir-Melville Connector and 
replotting opportunities in the three block area bounded by Pender, 
Burrard, Georgia and Thurlow Streets, 


cont 'd 
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REPORT REFERENCE AND BOARD OF ADMINISTRATION AND 
OTHER REPORTS (cont'd) 


Dunsmuir-Mel ville Connector (cont'd ) 

The following recommendations are contained in this report: 

"1, Council approve the alignment as shown on Engineering De- 
partment Drawing No, YD-121-7 (Appendix II) and authorize 
the Supervisor of Property and Insurance to negotiate the 
purchase of land required for the right-of-way. The 
programming for the purchase of individual parcels 
remaining; to be determined in relation to the timing of 
the Dominion Construction Co, Ltd, project and availability 
of funds, 

2, Council approve in principle: 

(a) Closure of eastern portion of Eveleigh Street and the 
sale of same to Dominion Construction subject to: 

(i) sale at market value to be agreed upon by City 
Council 

(ii) the land being consolidated With adjacent parcels 

(iii) purchaser paying costs of relocating services 

(iv) purchaser establishing land for the purposes of 
a turn-around at the east end of the residual 
part of Eveleigh Street 

(b) Closure of land south of Eveleigh Street between the 
projection of the easterly property line of the Melville 
Building site and Burrard Street subject to: 

(i) the parcels north and south of the closed lane 

being acquired by Dominion Construction Co. Ltd, and 
consolidated with the lane 

(ii) the purchaser paying costs of relocating services 
(a very preliminary estimate is $36,000 in terms 
of 1970 dollars) , it being understood that the 
closed lane would be exchanged for land required 
for the Connector right-of-way 

3, Council approve the use of the triangular parcel of land 
bounded by the Dunsmuir-Melville Connector, Burrard Street 
and the centre line of Melville Street for public open 
space and in order to do this: 

(a) Council establish a Committee to negotiate with the 
Provincial Government for the inclusion of their site 
at a nominal sum as part of the public open space 

(b) Council indicate whether their officials should 
negotiate with Dominion Construction with respect to 
subsurface parking or offer the site for open tenders 
at a later stage." 

(Attachments are on file in the City Clerk's Office) 

The Council received a report explanation from the Director of 
Planning and the City Engineer and a request for deferment of the 
whole matter submitted by Mr, J.S, Maguire, Barrister, on behalf of 
Bowell McLean Motor Co, Ltd,, one of the owners affected, for time 
in which to consider details of this report and submit its position. 


cont 'd 
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REPORT REFERENCE AND BOARD OF ADMINISTRATION AND 
OTHER REPORTS (cont'd) 


Dunsmuir-Mel vil le Connector (cont'd) 

MOVED by Aid, Hardwick, 

THAT recommendations 1 and 2 quoted above be approved; 

FURTHER THAT recommendation 3 be deferred for two weeks to 
receive a submission from Bowell McLean Motor Co, Ltd. 

- CARRIED 

(A motion by Alderman Broome, i,e. that the Council 
agenda be varied to continue consideration of this 
particular subject following the Report Reference was 
passed at the commencement of this business) 

UNFINISHED BUSINESS 

1, Rezoning: Area near 16th Avenue 
and Burrard Street 


It was agreed to defer consideration of this matter pending 
the hearing of delegations later this day. 


2, Grant: Vancouver 

Neurological Centre 


MOVED by Aid. Linnell, 

THAT this matter be deferred pending the hearing of a delegation 
at a later date, as per request recently received. 


- CARRIED 

Enquiries and Other Matters 


Further consideration was given to the following motion: 


MOVED by Aid, Linnell, 
SECONDED by Aid, Broome, 

THAT WHEREAS it appears that that portion of the Agenda 
described as 'Enquiries and Other Matters' is absorbing an inordinate 
amount of time; 

AND WHEREAS each Tuesday the Council is confronted with many 
matters of great concern which require careful thought and discussion 

AND WHEREAS, with increasing frequency, important items of 
business are not gone into until late in the afternoon; 

THEREFORE BE IT RESOLVED THAT the order of business be altered 
so that subject 'Enquiries and Other Matters' will appear immediately 
following 'Motions ' , 

(carried) * 

A recorded vote was requested. The record, therefore, is as 
follows : 

FOR THE MOTION AGAINST THE MOTION 


Alderman Bird 
Deputy Mayor Sweeney 
Alderman Linnell 
Alderman Broome 
Alderman Adams 


Alderman Phillips 
Alderman Calder 
Alderman Hardwick 
Alderman Rankin 


The motion was declared. 


- CARRIED* 
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The Council recessed at approximately 10:45 a.m. to reconvene 
'In Camera' in the Mayor's Office following which the Council 
recessed to reconvene in open session in the Council Chamber at 
2:00 p.m. 

The Council reconvened in open session in the Council Chamber, 
still in Committee of the Whole, at approximately 2:00 p.m., with 
the following members present: 

PRESENT : His Worship the Deputy Mayor (Alderman Sweeney) 
Aldermen Adams, Bird, Broome, Calder, Hardwick, 
Linnell, Phillips and Rankin. 

ABSENT: His Worship the Mayor (Civic Business) 
Alderman Wilson (Civic Business) 


DELEGATIONS, UNFINISHED BUSINESS AND BOARD OF 
ADMINISTRATION AND OTHER REPORTS 


Rezoning: Area Near 16th Avenue 
and Burrard Street 


The Council further considered Board of Administration report 
of April 24, 1970, in the matter of rezoning application from 
Mr. J. Brand for area bounded by the lane north of 10th Avenue, 
Pine Street, 16th Avenue and Burrard Street; all of blocks 368, 
388, 408, 428, 448, 468, Lots 11-20, Block 348, D.L. 526, from the 
present RT-2 Two Family Dwelling District to an RM-3 Multiple 
Dwelling District. The report details pertinent information in 
connection with the matter and makes certain suggestions for Council 
consideration. 

Mr. J. Brand, President and Margaret Gouraud, Secretary and 
Vice President of the South Granville Property Owners ' Association 
submitted briefs dated February 20 and May 12, in support of the 
application and Mr. Brand appeared. 

Mr. R.J. Hyndman of Viewmont Holdings Ltd. and Tupper Holdings 
Ltd., appeared in support of the Association's application and 
submitted a brief dated May 12, 1970. 

MOVED by Aid. Adams, 

THAT the Technical Planning Board and Town Planning Commission 
be requested to report on the advisability of rezoning at the 
present time to RM-3 Multiple Dwelling District only the area 
bounded on the north by the lane south of Broadway, with the exception 
of Lot 20, Block 348 (photography studio), Burrard Street on the 
west. Pine Street on the east and 14th Avenue on the south, i.e. 
taking no action on the half blocks bounded by 14th and 16th Avenues 
and Burrard and Pine Streets. 

- CARRIED 

B . General Report, May 8, 1970 

Building and Planning Matters 

(i) Proposed Public Housing Projects: 
FP 12, FP 13, FP 14 (Clause 4) 

The Council considered Board of Administration report (Building 
and Planning matters). Clause 4, dated May 8, 1970, regarding the 
following Public Housing Projects: 

FP 12 - Grandview Highway and Penticton Street 
FP 13 - Rupert Street and Vanness Avenue 
FP 14 - 25th Avenue and Brant Street 

cont 'd , . . 
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DELEGATIONS, UNFINISHED BUSINESS AND BOARD OF 
ADMINISTRATION AND OTHER REPORTS (cont'd) 


Proposed Public Housing Projects: 
FP 12, FP 13, FP 14 (cont'd) 

An opportunity was given to any persons present wishing to 
speak on the matter. As a result, Mr. John Medwid of 3271 
Vanness Street appeared and requested a fence be placed between 
his property and the adjacent proposed housing project. 


MOVED by Aid. Bird, 

THAT Clause 4 of the report of the Board of Administration 
(Building and Planning matters), dated May 8, 1970, be adopted; 

FURTHER THAT the request for fencing by Mr. Medwid be referred 
to the Director of Planning for appropriate action. 


- CARRIED 


ENQUIRIES AND OTHER MATTERS 


Alderman Adams - enquired if the Police Commission would 

Riot Equipment: be making a further request to Council 

Police for funds for riot equipment, which was 

not approved by Council. 


The Deputy Mayor advised the Chief 
Constable will be making a further 
request in the near future. 


Alderman Phillips - referred to disturbances in the City 

Weekend Disturbances during the weekend and proposed meeting 

with representatives of groups which 
participate in marches, in an endeavour 
to obtain cooperation from them in 
monitoring their members when in marches. 


The Deputy Mayor suggested the Alderman 
bring in a motion if he wishes to pursue 
the matter. 


COMMUNICATIONS OR PETITIONS 


1 . Grant: Laurel House Society 


A communication was received from the Chairman of the Laurel 
House Society asking reconsideration of its application for a grant 
and submitting further information in respect of the work of the 
Society, The Council, on April 14th, passed a motion that no further 
action be taken. 


MOVED by Aid. Linnell, 

THAT the portion of the Council resolution of April 14th 
respecting no further action on this application be rescinded. 

- LOST 

(no further action taken on the matter) 


2. Invitation to All Star Game and Dinner 


MOVED by Aid. Adams, 

THAT no action be taken on the invitation from the Mayor of 
Ottawa, addressed to His Worship the Mayor, to attend an all star 
game and dinner proposed in Ottawa, June 30 and July 2. 


- CARRIED 
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COMMUNICATIONS OR PETITIONS (cont'd) 

3. Council Appointee: 
Playhouse Theatre Company 

The City Council noted an invitation from the Playhouse Theatre 
Company that a Council representative be appointed to the Board of 
Directors . 

MOVED by Aid. Hardwick, 

THAT the City Council reiterate its right to appoint a nominee 
to the Playhouse Theatre Company; 

FURTHER THAT for the 1970/71 theatre season, a representative 
of the Civic Auditorium Board be appointed as the Council's nominee. 

- CARRIED 

4 . Anti Litter Program 

The City Council noted a communication from the Minister of 
Travel Industry, under date of May 4, 1970, advising the Provincial 
Government has designated May 20, 1970, as 'Anti Litter Day' in 
the Province of British Columbia. The Council's consideration in 
assisting schools, or groups, in any project involved in litter 
cleanup or control, is requested. 

The Deputy Mayor advised he had approved a proclamation 
declaring May 20th 'Anti Litter Day' in Vancouver. 

MOVED by Aid. Bird, 

THAT the City Council endorse this Anti Litter programme and 
the matter of rendering appropriate assistance be left in the hands 
of His Worship the Deputy Mayor, to make arrangements as considered 
advisable . 

- CARRIED 

5. Public Hearing Date: 
Shaughnessy and Botanical Gardens 

Mr. Paul Hansen submitted a communication to the City Council 
asking the Public Hearing date of June 18th respecting a Public 
Hearing regarding the question of development of Shaughnessy 
property to include a botanical garden, be set at a later date in 
July since detailed plans of the development are not expected to be 
available for inspection until approximately June 1st. 

Alderman Hardwick advised that Dr. Gibson of the Botanical 
Gardens Association, is having a meeting in May to fully inform 
the public on the matter when details of plans and related matters 
are expected to be available. 

MOVED by Aid. Hardwick, 

THAT the City Clerk be instructed to be in communication 
with Dr. Gibson regarding meeting arrangements and if confirmed, 
inform Mr. Hansen, and that it is the Council's view he, therefore, 
should be able to inspect the plans in sufficient time without 
requiring any change in the Public Hearing date. 

- CARRIED 

(It was ascertained later from Dr. Gibson that meetings are being 
held May 27th and 28th in the Bloedel Conservatory) 
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COMMUNICATIONS OR PETITIONS (cont'd) 

6. Working Session re Planning Procedures 
in Seattle. 


A communication was received from the Director of Planning 
advising of an invitation to take part in a working session, 
May 21 and 22, in the City of Seattle on the matter of planning 
procedures for that City. City Council authority is requested. 

MOVED by Aid. Adams, 

THAT the Director of Planning be authorized to attend this 
Working Session and participate as invited. 

- CARRIED 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

B . General Report (cont'd ) 

Works and Utility Matters 

MOVED by Aid. Broome, 

THAT the report of the Board of Administration (Works and 
Utility matters), dated May 8, 1970, be adopted. 

- CARRIED 

Social Service and Health Matters 
(il 

Gordon House and Park Board Playground 
Space; West End (Clause 1) 


MOVED by Aid. Broome, 

THAT the following recommendation in this report be 
adopted : 

'the foregoing report of the Director of Social 
Planning/Community Development and the Supervisor 
of Property and Insurance be adopted.' 

- CARRIED 

(ii) Library Board Representation: 

Social Development Committee (Clause 3 ) 

MOVED by Aid. Linnell, 

THAT, after considering information in the report of the Board 
of Administration respecting Library Board representation on the 
Social Development Committee, Clause 2 in the resolution of Council 
of October 8, 1968, be amended by adding the following : 

' (e) one member of the Vancouver Public Library 
Board to be named by the said Board.' 

- CARRIED 

(iii) Department of Rehabilitation and 
Social Improvement: Change in Age of 
Majority (Clause 2) 

MOVED by Aid. Adams, 

THAT Clause 2 of the report of the Board of Administration 
(Social Service and Health matters), dated May 8, 1970, be received 
for information. 

- CARRIED 


4<y r-- 
OD 

. 7 


U-^ 436 

Regular Council, May 12, 1970 .MAY 1. 2. 1 970 8 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Harbours and Parks Matters 

Vancouver Public Aquarium Association 

MOVED by Aid. Bird, 

THAT the report of the Board of Administration (Harbours and 
Parks matters), dated May 8, 1970, be adopted. 

- CARRIED 

Building and Planning Matters 

(ii) Election Building: 

2510 Yukon Street (Clause 2) 

MOVED by Aid. Hardwick, 

THAT this clause be adopted, on the understanding the whole 
matter will be brought to the attention of City Council in one 
year's time. 

- CARRIED 

(iii) Application to amend text of Zoning and 
Development By-law relating to Height 

Limits in (C-2) Commercial Districts (Clause 5 ) 

In connection with this clause, which relates to application 
to amend the Zoning and Development By-law re height limits in 
C-2 Commercial Districts, a communication, dated May 11, 1970, 
containing suggestions was received from Mr. J.S. Shakespeare, 
Barrister, on behalf of a client. 

The following consideration was given by City Council: 

MOVED by Aid. Hardwick, 

THAT the Board of Administration be requested to report at an 
early date on proposal 1. in Mr. Shakespeare's letter of May 11, 
1970, and the question of density as outlined in the C-2 schedule 
for both commercial and mixed commercial/residential areas, be 
reviewed . 

(referred) 

MOVED by Aid. Broome, 

THAT suggestions 1. and 2. in Mr. Shakespeare's letter of 
May 11, 1970, together with motion of Alderman Hardwick, be 
referred to the Board of Administration for early report back. 

- CARRIED 

(iv) Balance of Building and Planning Matters 

MOVED by Aid. Bird, 

THAT Clauses 1 and 3 of the report of the Board of Adminis- 
tration (Building and Planning matters), dated May 8, 1970, be 
adopted . 

- CARRIED 


(Clause 4 dealt with on pages 4 and 5) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Licenses and Claims Matters 

Licensing of Lotteries Pursuant to 
Section 179A of the Criminal Code 

In considering this report re licensing of lotteries pursuant 
to Section 179A of the Criminal Code, the following communications 
were noted: 

(a) Killarney Community Centre 

(b) Mount Pleasant Branch, No. 177, Royal Canadian Legion 

(c) City Prosecutor 

MOVED by Aid. Adams, 

THAT the report of the Board of Administration (Licenses 
and Claims matters), dated May 8, 1970, together with the 
communications received in connection therewith, be referred to 
the Standing Committee of Council on General Purposes. 


- CARRIED 


Finance matters 


(i) Agreement City and Pacific National 

Exhibition re Pacific Coliseum Grant (Clause 1) 


MOVED by Aid. Phillips, 

THAT this clause be adopted after the recommendation is 
amended to read as follows: 

'RECOMMENDED that the Pacific National Exhibition be 
notified that with respect to the Coliseum Agreement 
a payment of $29,324.94 plus a proper share of clock, 
scoreboard and concession revenues is expected for 
the year ended September 30th, 1969, and further that 
a payment is expected for the period ended 
September 30th, 1968, after the deficit of $605.29 
is adjusted for clock and scoreboard revenues.' 

(tabled) 


MOVED by Aid. Adams, 

THAT the motion of Alderman Phillips be tabled for two weeks 
and the whole matter referred back to the Board of Administration 
for further report, following further discussions with the Pacific 
National Exhibition authorities who have had a recent meeting on the 
matter . 

- CARRIED 


(ii) Payment of Legal Expenses Incurred 
by Police Constables (Clause 2) 

MOVED by Aid. Linnell, 

THAT Clause 2 of the report of the Board of Administration 
(Finance matters), dated May 8, 1970, be adopted. 

- CARRIED 


(iii) Stage Crew Wages Claim (Clause 3 ) 

MOVED by Aid. Phillips, 

THAT authority be granted to pay the $83.54 referred to in 
this clause in respect of settlement of wages to three members of 
the stage crew of the Vancouver International Festival, subject to 
release being signed by the Union, on behalf of all the employees 
of the Vancouver Festival Society which they represent. 


(Alderman Broome is recorded 
in the negative) 


- CARRIED BY THE 
REQUIRED MAJORITY 


m\ 1 ij/u 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

(iv) Grant: 

Junior Symphony Society (Clause 4 ) 

MOVED by Aid. Hardwick, 

THAT consideration of this clause be deferred pending the 
hearing of delegation, pursuant to request received. _ q^rj^jej) 

(At this point a short recess was observed) 

(v) Landlord and Tenant Act (Clause 5 ) 

The Board of Administration submitted report of the Corporation 
Counsel regarding the Landlord and Tenant Act passed at the last 
sitting of the Legislature and which Act has now been proclaimed. 
A comparison of the provisions of the Act with the provisions of 
the City's By-law is made and certain suggestions offered, one 
of which is as follows: 

'Take no action and let the Board continue to administer 
the By-law as it has been doing. Should the validity of 
the By-law be challenged in the Courts, the resulting 
decision would resolve the question as to whether the Act 
or the By-law prevails or whether they can co-exist. ' 

A report, dated May 11, 1970, was received from the Vancouver 
Rental Accommodation Grievance Board conveying its comments. It 
was noted that the Vancouver Tenants' Council may wish to appear 
before the City Council and the Greater Vancouver Apartment Owners' 
Association also indicated they may, at some future date, wish to 
appear . 

MOVED by Aid. Bird, 

THAT no action be taken to alter the present arrangement and 
therefore, the Vancouver Rental Accommodation Grievance Board 
continue to administer the City By-law as it has been doing; 

FURTHER THAT if the Vancouver Tenants' Council or the Greater 
Vancouver Apartment Owners' Association wish to appear before the 
City Council, arrangements be made. 

- CARRIED 

MOVED by Aid. Adams, 

THAT the report dated May 11, 1970, from the Vancouver Rental 
Accommodation Grievance Board, be received, 

- CARRIED 


(vi) Grant: Vancouver Kitsilano 

Boys ' Band (Clause 6) 

An application was received from the Kitsilano Boys' Band for 
a grant to assist in the expenses of the forthcoming tour of the 
United Kingdom and the Continent during July and August, 1970. 


MOVED by Aid. Broome, 

THAT no action be taken on this request, 


- CARRIED 


(vii) Grant: Festive Players . (Clause 7 ) 

The City Council considered a request from the Festive Players 
for a grant of $6,264.00 to assist in providing for a 25-piece 
orchestra for outdoor concerts. 


MOVED by Aid. Broome, 

THAT no action be taken on this request. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
Finance Matters (cont 'd ) 

(viii) Invitation to Odessa, U.S.S.R. (Clause 8 ) 

The City Council received a communication from the Chairman 
of the Executive Committee of the Odessa City Council of Workers' 
Deputies inviting a delegation of three to visit Odessa in 
the U.S.S.R. Odessa is Vancouver's Sister City. 

MOVED by Aid. Broome, 

THAT the invitation be declined with thanks. 

- CARRIED 

(ix) Financial Statements for 1969 

The Board of Administration submitted the financial statements 
for the year ending December 31, 1969 from the External Auditors, 
Griffiths 8s Griffiths, who have requested an opportunity to appear 
before the City Council in connection therewith. 

MOVED by Aid. Bird, 

THAT consideration of this matter be deferred pending 
delegation arrangements. 

- CARRIED 


C. Personnel Matters 

Supplementary, May 8, 1970 

Auto Allowance: Parking Engineer 


MOVED by Aid . Bird, 

THAT the report of the Board of Administration (Personnel 
matters. Supplementary), dated May 8, 1970, be adopted. 


- CARRIED 


D. Property Matters, May 8, 1970 

(i) Subdivision and Sale of Lot 158 

S/S Wall St. between Slocan & Kaslo Sts. (Clause 5) 

MOVED by Aid. Bird, 

THAT consideration of this matter be deferred pending the 
hearing of delegations as requested. 

- CARRIED 

(ii) Balance of Property Matters 

MOVED by Aid. Bird, 

THAT, in respect of report of the Board of Administration 
(Property matters), dated May 8, 1970, Clauses 1 to 4 inclusive 
be adopted and Clause 6 received for information. 

- CARRIED 


E. Overtime: Social Service Department 

The Board of Administration, under date of May 8, 1970, 
submitted a report from the Acting Social Service Administrator 
and the Administrative Analyst in the matter of departmental 
overtime, recommending as follows, the Board of Administration 
recommending approval: 


cont 'd , 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Overtime: Social Service Department (cont'd ) 

"(a) $2,204.00 overtime be approved to meet April overtime 
expenditures ; 

(b) an additional amount of $6,000.00 be provided for the 
balance of the year to meet emergency situations; 

(c) the $8,204.00 be provided from the Contingency 
Reserve Fund . " 

MOVED by Aid. Broome, 

THAT the foregoing recommendations be adopted. 

- CARRIED 


F. 1970 Basic Capital Program 

The Board of Administration, under date of May 6, 1970, 
submitted a report with respect to the 1970 Basic Capital Program 
under the following headings: 


Project Detail 
Capital Programs 
Unallocated By-law Funds 

Financing the 1970 Basic Capital Program 
The Board of Administration recommends as follows: 


"1. the 1970 Basic Capital Program amounting to $9,899,396 and 
the method of financing this program, which are summarized 
on Schedule 1, be approved. 

2. the Summary of Recommendations re Project Detail on Page 3 
of this report be approved: it being noted that the Parks 
Program is submitted to Council for consideration." 

MOVED by Aid. Adams, 

THAT the foregoing recommendations be adopted and the Parks 
Program as submitted be approved. 

- CARRIED 

G. Economic Study - Downtown Vancouver 

The Board of Administration, under date of April 27, 1970, 
submitted the following report in respect of Economic Study - 
Downtown Vancouver: 

"The Board of Administration has received a report dated April 
27, 1970, from the Director of Planning. In summary the 
Director of Planning reports the completion of the Economic 
Study by consultants, Hedlin Menzies and Associates Limited. 
This study was initiated in connection with the preparation of 
Urban Renewal Scheme 4A . Subsequent to the Federal Moratorium 
the Urban Renewal Scheme 4A was abandoned and the economic 
study was modified to take the form of a more comprehensive 
forecast for the downtown area. 

The Planning Department particularly notes that the consultants' 
forecasts are based on present trends, and that the particular 
forecasts for the different Downtown and False Creek concepts 
will be made available in the brochures prepared for submission 
to Council and for circulation within the community. 


cont 'd . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
Economic Study - Downtown Vancouver 

The Director of Planning recommends that: 

1. Council receive the economic study, noting that the 
information has been, as appropriate, assimilated 
into the Downtown and False Creek proposals being 
put forward for Council 's consideration by the 
Director of Planning. 

2. Copies of the report be deposited with the City 
Clerk to be made available to the public for 
perusal on request. 

The consultants, Hedlin Menzies & Associates Limited have 
indicated their willingness to discuss and answer questions 
on their report, should Council so desire. 

Your Board RECOMMENDS the aforementioned recommendations of 
the Director of Planning be adopted." 

MOVED by Aid. Bird, 

THAT the foregoing recommendations of the Board of Administration 
and Director of Planning be adopted. 

- CARRIED 

Basic Outstanding Items referred to 
Planning Department 

MOVED by Aid, Phillips, 

THAT the Board of Administration request the Director of 
Planning to set out the outstanding basic items which have been 
referred to the Planning Department for report, setting out the 
staff necessary to complete these requirements, and by what date; 
such report to be submitted to the Standing Committee of Council 
on Planning and Development. 

- CARRIED 

H. Payment for Synthetic Turf, etc, 
at Empire Stadium 


The Board of Administration, under date of April 30, 1L70, 
submitted the following report: 

"The Director of Finance and the Corporation Counsel report 
as follows: 

'The Pacific National Exhibition has asked what plan of pay- 
ment the City is choosing for this project, and, while the 
resolution of Council of March 24th instructs the Pacific 
National Exhibition to let the contract to the 3 M Company, 
the matter of method of payment chosen by the City has not 
been stated specifically in a Council resolution, although 
a tentative choice of the instalment basis has been 
indicated by the Supplementary Capital Budget. 

The present situation is that the Pacific National Exhibition 
is handling the matter of the contract, specifications for 
the work and presumably inspection and final acceptance of 
the laid turf and that the City will make payment directly 
or through the Pacific National Exhibition on approval of 
the works by the Pacific National Exhibition and their 
recommendation that payment be made. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Payment for Synthetic Turf, etc. 
at Empire Stadium (cont'd) 

While the 3 M Company proposal to the Pacific National 
Exhibition as reported to Council included preparation of 
the subsurface at a cost of $167,036, we are since informed 
that this part of the work is being arranged for separately 
by the Pacific National Exhibition. The total amount payable 
therefore, on an instalment basis is $891,878. of which 
$724,842. is to be paid to the 3 M Company by instalments and 
$167,036. in 1970 to other contractors for subsurface work 
as directed by the Pacific National Exhibition. 

The cash price for the playing surface, field event and track 
surface, etc. as a package is $672,765. after deducting a 
cash discount for payment within 30 days after acceptance of 
the work. The instalment basis expressed on an interest 
basis works out to the following schedule of payments at 
6.2416% interest per annum. This is an extremely favorable 
rate for this financing over the term proposed. 

Payments allocated on 
interest basis 


Unpaid Interest 

Balance Principal @ 6.2416% 

Cost on cash basis $672,765 

Payment 1970 $249, 842 (Down Payt) 422,923 $249,842 

" 1971 200,000 249,320 173,603 $26,397 

" 1972 150,000 114,882 134,438 15,562 

" 1973 75,000 47,052 67,830 7,170 

" 1974 50,000 -e- 47,052 2,948 


Total Payable 
1970-1974 

incl. $724,842 $672,765 $52,077 

For Council Consideration 

Should Council wish to direct that the City commit itself 

to instalment payments on the basis outlined in the proposal 

referred to in Council's resolution of March 24, a formal 

form of motion, prepared by the Corporation Counsel is attached, ' 

Your Board submits the above report of the Director of Finance 
and the Corporation Counsel for Council consideration," 


A communication from Davis and Company was received, advising 
that in preparing a formal contract between the Pacific National 
Exhibition and the 3 m Company re installation of synthetic turf 
and running track at Empire Stadium, the question of assurance 
to the company re payment of the purchase price has arisen. 


cont 'd 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


Payment for Synthetic Turf, etc. 
at Empire Stadium (cont'd) 

MOVED by Aid. Broome, 

THAT WHEREAS at its meeting of March 24, 1970, Council 
instructed the Pacific National Exhibition to let a contract to 
Minnesota Mining and Manufacturing of Canada Limited for the 
complete installation of synthetic turf and track at Empire Stadium 
and referred the matter of the method of payment for the turf and 
track to the Finance Committee; 

AND WHEREAS the proposal of Minnesota Mining and Manufacturing 
of Canada Limited includes as part of the work to be done the 
preparation of subsurface at a cost of $167,036; 

AND WHEREAS the preparation of the subsurface will not be done 
by Minnesota Mining and Manufacturing of Canada Limited and 
accordingly the price payable to Minnesota Mining and Manufacturing 
of Canada Limited as set out in their proposal will be reduced by 
$167,036; 

AND WHEREAS it is the opinion of the Director of Finance that 
it would be in the best interests of the City that the materials 
supplied and the work undertaken by Minnesota Mining and Manufacturi 
of Canada Limited be paid for on a deferred payment plan as herein- 
after set forth, and the estimates and budget adopted by the Finance 
Committee contemplate payment on the basis of the said deferred 
payment plan; 

THEREFORE BE IT RESOLVED that payment for the materials 
supplied and the work undertaken by Minnesota Mining and Manufac- 
turing of Canada Limited in installing the synthetic turf and track 
be made on the following basis upon advice from the Pacific National 
Exhibition that the contract referred to above has been performed 
to their satisfaction. 

The total price of $724,842 will be paid in five instalments 
as follows: 

Thirty days after acceptance of the complete work .,..$249,842 

One year following the date of the first payment $200,000 

Two years following the date of the first payment ,...$150,000 
Three years following the date of the first payment ..$ 75,000 
Four years following the date of the first payment ...$ 50,000 

AND BE IT FURTHER RESOLVED that the City of Vancouver be made 
a party to the contract between the Pacific National Exhibition 
and Minnesota Mining and Manufacturing of Canada for the supply of 
Synthetic Turf and track for Empire Stadium for the purpose of 
binding the City in respect of the instalment payments provided 
for in the contract and that on submission of a contract satis- 
factory to the Corporation Counsel the Mayor and the City Clerk 
be authorized to sign and seal the contract. 

AND FURTHER RESOLVED that the $167,036 to be paid for the 
preparation of the subsurface be paid to contractors designated 
by the Pacific National Exhibition or as otherwise directed by the 
Pacific National Exhibition upon advice from the Pacific National 
Exhibition that the work in respect of which payment is to be made 
has been completed, to the satisfaction of the Pacific National 
Exhibition. 


(proposals separated 
but finally carried) 
(see next page) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Payment for Synthetic Turf, etc. 
at Empire Stadium (cont'd) 

MOVED by Aid, Hardwick, in Amendment, 

THAT the following words be added to the motion of Alderman 
Broome : 

'all the above to be subject to the Pacific National 
Exhibition agreeing to contribute the sum of $200,000 
over the next five years toward the cost of the turf 
for the Empire Stadium. ' 


A recorded vote was requested 
follows : 

FOR THE AMENDMENT 

Alderman Phillips 
Alderman Calder 
Alderman Rankin 
Alderman Hardwick 


(lost) * 

The record, therefore, is as 

AGAINST THE AMENDMENT 

Alderman Bird 
Deputy Mayor Sweeney 
Alderman Adams 
Alderman Broome 
Alderman Linnell 


The Amendment was declared. 


- LOST* 


Alderman Phillips requested the motion of Alderman Broome be 
split, and a recorded vote was taken on the portion of the motion 
to and including the second RESOLVED, The record, therefore, is 
as follows: 


FOR 

Alderman Adams 
Alderman Broome 
Alderman Linnell 
Alderman Phillips 
Alderman Calder 
Deputy Mayor Sweeney 
Alderman Bird 


AGAINST 

Alderman Rankin 
Alderman Hardwick 


The motion, in part, was declared. 


- CARRIED 


The last RESOLVED portion in the motion of Alderman Broome 
was put and a recorded vote requested. The record, therefore, is 
as follows: 


FOR 

Alderman Bird 
Deputy Mayor Sweeney 
Alderman Adams 
Alderman Broome 
Alderman Linnell 


AGAINST 

Alderman Phillips 
Alderman Calder 
Alderman Rankin 
Alderman Hardwick 


The remaining part of the motion was declared. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

I , Motor Vehicle Inspection Station 

The Board of Administration, under date of May 7, 1970, sub- 
mitted a report of the Director of Finance, pursuant to Council 's 
instructions as a result of the Vancouver City Hall Employees' 
Association having filed a brief at a previous meeting on the 
subject of the future operation of the Motor Vehicle Inspection 
Station, This Board of Administration report is concluded by 
recommending the Council approve the recommendations in the Board 
report of April 20th in respect of this subject. The Board of 

Administration, however, proposed an additional provision at this 
meeting . 

After due consideration, therefore, it was, 

MOVED by Aid. Adams, 
THAT, 

1, Council offer to turn over to the Provincial Government 
as of July 1, 1970, the operation of the Motor Vehicle Inspection 
Station along with the associated equipment and such items of 
office furniture and fixtures not considered useful to the City, 
for a price of $1,00, subject to the Province and City signing 
the necessary agreement, 

2. (a) Council extend job preference provisions under personnel 
regulation 270-2(e) to the present employees of the station, 
effective from July 1, 1970, and that any employee who so desires, 
can advise the Director of Personnel Services prior to the end of 
June 1970 that he wishes to maintain this preference to June 30, 
1971, even though he becomes an inspection station employee of the 
Provincial Government, This would appear to meet the request of 
the Union for an extension of protection beyond the six month 
deferral set by Council in December 1969, to allow the employees 

to seek other employment in the City service, 

(b) In addition to the foregoing provision, where permanent 
City of Vancouver positions in the Motor Vehicle Inspection Station 
are abolished due to transfer of the Station to the Provincial 
Government, and where the incumbent in such a position has been 
in the position for 5 years or more, the following conditions of 
reemployment shall prevail : 

(i) at any time up to the employee's maximum retirement date, 
regulation 270 (2) (e) shall be applicable; 

(ii) the employee shall be placed in the highest step in the 
salary level in the position to which he is reemployed 
that is closest to the step in the salary range of the 
position he held when such position was abolished; 

(ill) implementing (ii) above shall not have the effect of 

altering any salaries of any other employees of the City 
at the time of the reemployment, notwithstanding any 
current City of Vancouver practices in connection with 
employing staff at other than the lowest step in the 
salary range; 

(iv) this arrangement shall be considered a special arrangement 
applicable only to positions abolished in the City of 
Vancouver Motor Vehicle Inspection Station and shall be 
without prejudice to City policy with respect to other 
positions abolished in the future. 


cont 'd , 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Motor Vehicle Inspection Station (cont'd ) 

3. The methods recommended in the December 8, 1969 report 
for processing gratuity credits and Separation Trust be approved. 
Sick leave credits will be transferred if the Station is turned 
over to the Government and will be transferred back if the 
employee returns to the City service before July 1, 1971; 

4, The Corporation Counsel draft any necessary agreement 
for the transfer of the Station to the Provincial Government 
including clauses detailing the protection of the present 
employees, and that His Worship the Mayor and the City Clerk be 
authorized to sign the agreement; 

5, The Corporation Counsel be instructed to bring forward 
the necessary bylaw to repeal the Motor Vehicle Bylaw, effective 
July 1, 1970. 

6, Council agree to continue the present use of the 1600 
block of Alberni Street for vehicles waiting to enter the inspection 
station in return for permitting inspection of City vehicles 
through the inspection line at Manitoba Yards for 25^ per vehicle. 
The Manitoba Yards inspection line to meet the Provincial Standards. 

- CARRIED 

J, Lease of Restaurant: 
Centennial Museum 

The Board of Administration, under date of May 8, 1970, 
submitted report from the Acting Purchasing Agent and Director 
of Museums in the matter of lease and operation of the restaurant 
in the Centennial Museum, recommending as follows: 

1. That Oly's Food Services Limited be granted a five-year 
lease for the operation of the Centennial Museum 
Restaurant on a rental basis of 10% of sales plus one-half 
of all operating profits in excess of 10% of gross sales, 
and commissions on all vending machines sales at standard 
rates , 

2. That Oly's Food Services Limited be authorized to proceed 
with the proposed changes in the restaurant at an 
estimated cost of $5,000.00 and the cost of such changes 
be retired by rentals to the City. 

3. That the lease be to the satisfaction of the Corporation 
Counsel . 

4. That the City obtain a Dining Lounge License and that 
Oly's Food Services Limited be retained to manage this 
License, and if granted, that permission be given to 
install a bar at an estimated cost of $2,000.00 and such 
cost be retired by offsetting rentals to the City. 

MOVED by Aid. Adams, 

THAT the foregoing recommendations be approved. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

K. Report of Standing Committee on 
General Purposes, April 30 

In connection with this report of the Standing Committee on 
General Purposes, the Council took action as follows: 

(i) University Endowment Lands: 

Report of the Sub-Committee (Clause 1 ) 

MOVED by Aid. Broome, 

THAT this clause be adopted after amending part (d) by 
striking out the words 'development of the University Endowment' 
and inserting in lieu thereof the word 'developed'. 

- CARRIED 

(ii) Resolutions: Annual Conference 

Canadian Federation of Mayors Municipalities (Clause 2 ) 

(iii) Civic Entertainment: Policy (Clause 3) 

MOVED by Aid. Broome, 

THAT Clauses 2 and 3 of the report of the Standing Committee 
on General Purposes dated April 30, 1970, be adopted, 

- CARRIED 

(iv) Tag Day Policy (Clause 4) 

In considering this clause the City Council noted request 
from the Vancouver Central Lions Club that tag day permission be 
continued for the organization, A request was noted from the 
Lions Carnation Fund asking a delegation be heard. 

MOVED by Aid, Bird, 

THAT this clause be deferred pending the hearing of a delegation 
as requested. 

- LOST 

MOVED by Aid, Broome, 

THAT Clause 4 of the report of the Standing Committee on 
General Purposes dated April 30, 1970, be adopted. 

- CARRIED 

(v) Balance of Standing Committee Report 

MOVED by Aid. Broome, 

THAT Clauses 5, 6 and 7 of the report of the Standing Committee 
on General Purposes dated April 30, 1970, be received for information, 

- CARRIED 

L . Federal, Provincial, Municipal Programmes 

The Board of Administration under date of May 8, 1970, submitted 
the following report: 

"At the meeting of the General Purposes Committee held 
April 30, 1970 your Board was instructed to prepare a 
resolution for Council consideration re certain aspects 
of Federal, Provincial, Municipal programmes. The 
following is your Board's proposed resolution: 


cont 'd . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Federal, Provincial, Municipal Programmes (cont'd) 

WHEREAS the Federal Government have eliminated grants to 
Municipalities in respect to the Winter Works programme, 
this programme providing capital funds to Municipalities 
amounting to, in the case of Vancouver, approximately 
$540,000 in Federal and Provincial grants during the 
1967-68 program year; 

AND WHEREAS the Federal Government have for the time being 
eliminated grants to Municipalities in respect to Municipal 
works in Urban Renewal areas, this programme providing needed 
capital funds to Municipalities amounting to, in the case 
of Vancouver, approximately $800,000 in Federal and Provincial 
approved grants to date; 

AND WHEREAS the recent action of the Federal Government 
proposing reductions in the rental scale for Public Housing 
projects is expected to result in an annual increase in 
costs to Municipalities without prior consultation with the 
Federal Government's Provincial and Municipal partners in 
such projects; 

AND WHEREAS the Minister of Finance, in his 'Proposals for 
Tax Reform' has proposed changes in the income tax laws which 
may well have detrimental effects on Municipalities as 
detailed in the Canadian Federation of Mayors and 
Municipalities brief to the Commons Committee on Finance, 
Trade and Economic Affairs; 

THEREFORE BE IT RESOLVED THAT the Federation 

(a) Urge the Federal Government to consult with the Federation 
prior to taking action on matters affecting the financial 
status of Municipalities, which form the level of 
Government most in need of aid and expanded fiscal 
resources to responsibly perform the functions expected 

of them; and 

(b) Urge the Federal Government, as a matter of the highest 
priority, to establish Federal policies which will lead 
to the preservation and improvement of the physical and 
social environment in urban areas where an increasingly 
large majority of Canadians reside; and 

(c) Urge the Federal Government to financially aid eClorts 
initiated by Municipalities towards deriving a better 
understanding of municipal problems and the solutions 
thereto, in effect establishing a mutuality of interest 
and effort towards developing the policies referred to 
in (b) above. 

Your Board submits the above resolution for the CONSIDERATION 
and instruction of Council." 

MOVED by Aid. Adams, 

THAT the foregoing resolution be forwarded to the forthcoming 
Conference of the Canadian Federation of Mayors and Municipalities. 


- CARRIED 


! 
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COMMITTEE OF THE WHOLE 

MOVED by Aid, Bird, 

THAT the Committee of the Whole rise and report, 

- CARRIED 

MOVED by Aid. Bird, 
SECONDED by Aid. Linnell, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

BY-LAWS 

BY-LAW TO REPEAL BY-LAW No, 3124, 
BEING THE PARKING COMMISSION BY-LAW 

MOVED by Aid. Rankin, 
SECONDED by Aid, Broome, 

THAT leave be given to introduce a By-law to repeal By-law 
No. 3124, being the Parking Commission By-law, and the By-law be 
read a first time. 

- CARRIED 

MOVED by Aid, Rankin, 
SECONDED by Aid, Broome, 

THAT the By-law be read a second time, 

- CARRIED 

MOVED by Aid. Rankin, 
SECONDED by Aid. Broome, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Deputy Mayor 
in the Chair . 

- CARRIED 

MOVED by Aid. Rankin, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete, 

MOVED by Aid. Rankin, 
SECONDED by Aid. Broome, 

THAT the report of the Committee of the Whole be adopted, 

- CARRIED 

MOVED by Aid. Rankin, 
SECONDED by Aid. Broome, 

THAT the By-law be read a tliird Limo and the Mayor and City 
Clerk be authorized to sign same and al'l'ix thereto the Corpornlc 
Seal , 

- CARRIED 

(The By-law received three readings) 
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MOTIONS 

1. Expropriation: 

(Certain Lots: 67tli and 58tli Avenues) 


MOVED by Aid. Adams, 
SECONDED by Aid. Linnell, 

THAT WHEREAS the City of Vancouver desires to acquire all those 
certain parcels or tracts of land and premises situate in the City 
of Vancouver, in the Province of British Columbia, more particularly 
known and described as follows: 


Lot 3, Block 2 of Block 23, 
District Lots 330 and 331, 
Group 1, New Westminster 
District, Plan 2713 

Lot 10, Block 4 in South 
part of North-west 1/4 of 
District Lot 335, Group 1, 
New Westminster District, 
Plan 3532 


Lot 26, Block 6 and North 
1/2 of Block 7, North-east 
1/4 of District Lot 335, 
Group 1, New Westminster 
District, Plan 3624 


East side Cromwell Street 
South of 67th Avenue 


South side of 58th Avenue 
between Tyne and Cromwell 
S treets 


South-west corner of 58th 
Avenue and Boundary Road 


pursuant to its powers under Section 564 of the "Vancouver Charter", 
Statutes of British Columbia 1953, Chapter 55, and amendments 
thereto ; 

AND WHEREAS the City of Vancouver has failed to come to an 
agreement with the owners of the real property aforesaid as to 
the terms of acquisition thereof; 

THEREFORE BE IT RESOLVED that the real property aforesaid be, 
and the same is, hereby expropriated by the City of Vancouver. 


- CARRIED 


2 . Program Budgeting 


The Council considered the following motion on which Notice 
was called at the meeting on May 5th: 


MOVED by Aid. Hardwick, 
SECONDED by Aid. Phillips, 

THAT the Director of Finance report to the Finance Committee 
on 'program budgeting' and further, indicate the feasibility of 
introducing such practices in the City. 


The motion was put and, - CARRIED 

3. Leave of Absence: 
Alderman Wilson 

MOVED by Aid. Adams, 
SECONDED by Aid. Linnell, 

THAT Alderman Wilson be granted leave of absence for the 
period June 9th to and including June 16, 1970. 


- CARRIED 
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MOTIONS (cont'd ) 

4. Leave of Absence: 
Alderman Rankin 

MOVED by Aid. Broome, 
SECONDED by Aid. Adams, 

THAT Alderman Rankin be granted leave of absence for the 
period May 19th to June 15, 1970, inclusive. 

- CARRIED 

5 . Vandalism in City of Blaine 

MOVED by Aid. Calder, 
SECONDED by Aid. Phillips, 

THAT WHEREAS the City of Blaine was subjected to actions 
of vandalism and wanton destruction at the hands of persons at 
present unknown; 

AND WHEREAS the citizens of this City of Vancouver have been 
hospitably and fraternally welcomed to the City of Blaine for 
many years ; 

THEREFORE BE IT RESOLVED THAT the Council of the City of 
Vancouver be, and is hereby recorded as deploring the actions 
and indignities suffered by the City and the citizens of Blaine 
and extends to the City and the citizens of Blaine our sincere 
regrets • 

- CARRIED UNANIMOUSLY 

6 . Street Demonstrations 

MOVED by Aid. Phillips, 
SECONDED by Aid, Rankin, 

THAT student, youth and Peace movement groups be 
requested to meet with the Director of Social Planning/Community 
Development to discuss setting up a system of monitors from within 
these groups to assist in heading off violence during demonstrations. 

(Notice) 

Notice was called and recognized by the Chair. 


The Council adjourned at 5:20 p.m. 


The foregoing are the Minutes of the Regular Council Meeting of 

May 12, 1970, and the reports referred to are those on Page ( s) ^^'A . -yX/. . . 
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MAY &TH, 1970 


The following is a report of the Board of Administration: 


WORKS & UTILITY MATTERS 


CITY ENGINEER'S REPORT 
(dated May 8th. 1970.) 


1. Festoon Lights for the 1970 Sea Festival Dances 
at Kitsilano Tennis Courts 


"The Vancouver Sea Festival Society has requested the installation 
of 1,000 ft. of festoon lights for outdoor dances to be held at the 
Kitsilano Tennis Courts on July 11th, 13th, Uth, 15th, l6th, 17th and 
ISth, 1970. 

The City owns a quantity of festoon lights and provisions were made 
in a resolution dated May 2nd, I96I for the rental of these festoon lights, 
subject to the following conditions :- 

(a) All applications be approved by Council. 

(b) A rental of l6^* per foot be charged. (Revised rate approved by Council July 9/6i 

(c) A deposit of one week's rental be required to ensure the return of 
the equipment in good condition. 

As in previous years the cost of this work will be deducted from the 
City's 1970 Grant to the Sea Festival Society. 

The deposit of one week's rental is not required because the festoons 
are to be installed and removed by City workmen. 

RECOMMENDED that 1,000 feet of festoon lights be rented to the Vancouver 
Sea Festival Society for the sum of I16O.OO." 

Your Board RECOMMENDS that the foregoing be approved. 


2. Closing Portion of Kerr Street 

N/E Corner i^5th Avenue and Kerr Street 

"Kerr Street north of A5th. Avenue at the present time is about 88 feet 
in width. Our highway requirements are for Kerr Street to become 66 feet in 
width. The owner of Lot 6 at the north-east corner of 4.5th Avenue and 
Kerr Street has made application to acquire the surplus portion of street. 
The closed portion of street will taper from 22 feet at 4-5th Avenue to 
approximately 21 feet at the lane north of 4.5th Avenue, the definite amomit bo 
be determined by survey. 

I RECOMMEND that the surplus portion of Kerr Street between 45th Avenue 
and the lane north of 45th Avenue be closed, stopped up and conveyed to the 
abutting owner subject to the following conditions: 

(a) The value of the closed portion of road to be $11,000 in accordance 
with tho recommendation of the Supervisor of Property & Insurance. 
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ib^ The clo-ec! portion of road to be conso 1 i date^ . with the abvittinq 

privately owned property." 

Your Board RECOMMENDS that the foregoiiiq be approved. 

3. Sewers on Prior Street ''roin Dunlevy Avenue 
to Station Street 

"The 196P Sewers Capital Bu iget is almost fully appropriated. 
Advance approval by the City Council is therefore requested for this 
project, from 1^70 Sewers Capital Budget. 

Sewers must be constructed prioi to paving work on Prior Street, 
Main to Dunlevy, in connection with the Goergia Viaduct replacement. The 
proposed work consists of the extension of the new twin sewer in the lane 
east of Main Street across Prior Street and the construction of two blocks 
of sanitary sewer on Prior Street. 

The estimated cost is $24,000- 

I RECOMMEND that $12,00T be appropriated from Item 3-03-04 
'Prior to Paving, Provision for Furthei Projects' an $12,000 from 
Item 3-05-02 'Pollution Control, Provision for Further Projects', in the 
1970 Sewers Capital Budget." 

Your Board RECOMMENDS that the foregoing be approved. 
RECOMMENDATIONS ; 

4. Tender No. 40-70-2 General Motors Genuine 
Original Equipment Replacement Parts 


The City Engineer and Acting Purchasing Agent report as 
follows : 

These parts are for City of Vancouver equipment 
maintained by the Equipment Branch of the Engineering 
Department 

"The above tender was opened by your Board on February 
23, 1970 and referred to the City Engineer and Purchasing 
Agent for tabulation and report. The working copy of 
the tabulation is on file in the Purchasing Agent's 
Office. 

Tenders provided for bids to be submitted on the basis 
of discounts from manufacturer's standard published 
price lists. Discounts will remain firm, but the pub- 
lished prices may change from time to time. The contract 
is for 18 months and the estimated value is approximately 
$12,000.00 per year. 

Five bids were received :- 

Tie Low Bids 1 and 2 - Jim Pattison Ltd. and Carter 
Pontiac Buick Ltd. both offered 10% discount, but they 
did not meet night-time service requirements specified 
in the tender, viz. - City required service until 10:00 p.m. 
daily, and Bids 1 and 2 offered parts service only until 
6:00 p.m. daily. Also, these firms have a much smaller 
stock of parts than Bids 3 and 4. 


Cont/d. 
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Clause 4 Cont/d. 


Bid No. 3 - Pacific G.M.C. offered 5^ discount for payment 
made by the 15th of the month following and meets our 
night-time service requirements, but, as this firm is 
primarily a truck agency, most of their stock (approx. 
83'fo) is for truck parts. 

Bid No. 4 - Dueck on Broadway offered a 5/^ discount for 
payment made within 10 days. This firm also meets our 
night-time service requirements and carries adequate stock 
requirements for both cars and trucks (60% car, AOfo truck). 
One-third of the City's business is for car parts. 

Pacific G.M.C. offered better terms of payment for their 
5^ discount (payment by the "15th of the month following", 
compared to payment "within 10 days" as offered by Duecks), 
but the Engineering Department considers that the balance 
of car and truck parts in Duecks inventory will sub- 
stantially reduce the possibility of 'stock-outs', which 
could keep vehicles out of service, and this more than 
offsets the better payment terms. 

We therefore recommend acceptance of Bid No. A from Dueck on Broadway 
at a total annual cost of approximately $12,000.00. The report is 
submitted to Council for award because we consider Bid No. A from 
Dueck on Broadway, gives greater value than the bid offered by 
Pacific G.M.C." 

Your Board 

RECOMMENDS that the report of the City Engineer and Purchasing 
Agent be approved. Contracts satisfactory to the Corporation 
Counsel . 


5 . Renewal Lease - National Harbours Board 

The Corporation Counsel reports as follows: 

"By an agreement dated the 5th day of October, 1967, the 
National Harbours Board granted to the City a lease for 
sewer purposes of a portion of the water lot in the northerly 
production of the Victoria Drive Street End, an area 51 feet 
in width and 1,186.8 feet in length, extending from the 
original high water mark to the Harbour Headline. 

The lease is for a term of seven years and two months from 
January 1, 1963 to February 28, 1970 at a rental of $25 per 
annum, and contains a renewal term of twenty-one years, 
terminating February 28, 1991 upon the same terms and 
conditions as in the original lease, except as to rental. 

The National Habours Board has forwarded a renewal agreement 
for execution by the City, extending the above lease for a 
period of twenty-one years from March 1, 1970 to February 28, 
1991 at a rental of $25 per annum for the first five years." 

Your Board 

RECOMMENDS that the Mayor and City Clerk be authorized to 
execute the renewal agreement on the City's behalf. 
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6. Consent to Grant of Licence 

Lot 6338, Group One, New Westminster District 

The Corporation Counsel reports as follows: 

"By a lease dated November 21, 1952 the City leased a 
portion of the foreshore and bed of the North Arm of the 
Fraser River known as Lot 6338, Group One, New Westminster 
District, from the North Fraser Harbour Commissioners, for 
a term expiring on November 21, 1972. By a sub-lease 
dated December 3, 1952 the City sub-let Lot 6338 to Vancouver 
and Distri'^ts Joint Sewerage and Drainage Board, the pre- 
decessors of the Greater Vancouver Sewer and Drainage District 
for a term expiring November 20, 1972. 

The Greater Vancouver Sewer and Drainage District now wishes 
to grant a licence, expiring on November 19, 1972, to Westcoast 
Cellufibre Industries Ltd. to construct a log deck and scow 
loading berth on part of Lot 6338 and, the City's consent is 
required before this grant can be effected." 

Your Board 

RECOMMENDS that consent be given to the grant of the licence 
from the Greater Vancouver Sewerage and Drainage District to 
Westcoast Cellufibre Industries Ltd. covering Lot 6338, Group 
One, New Westminster District, the form of the required doc- 
uments to be satisfactory to the Corporation Counsel 


FOR ADOPTIOM SEE ?AGE(S)^^35; 
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SOCIAL SERVICE & HEALTH MATTERS 


RECOMMENDATION: 


1. Gordon House and Park Board 
Playgroiind Space - West End 

Your Board submits the following report of the Director of Social 
Planning/Community Development and the Supervisor of Property & 
Insurance respecting the request of Gordon House to use City-owned 
property in the West End: 

"On November 13, 1969, a letter from Mr. R. A. Morris, President, 
Neighbourhood Services Association (NSA) was addressed to 
His Worship the Mayor and Members of Council requesting 
permission to use City-owned property in the West End as 
supervised playground space for pre-school children regis- 
tered in the Day Care Centre program at Gordon House. 
Since the property requested by Gordon House, located on 
Nelson Street, has been reserved for development as a park 
the Clerk forwarded Mr. Morris' letter to the Parks Board 
on December 1, 1969. The matter was dealt with by the 
Parks Board at their meeting on February 23, 1970. The 
specific request of Gordon House to the Parks Board was 

'for occupancy for $1 per year for two years of 
three 33 ft. lots on Nelson Park Site (Block 22) 
containing an old house, 1130 Nelson Street, on the 
centre lot and a vacant lot on either side, for use 
as a private playground for the day care service 
operated by Gordon House in the nearby St. Andrew's 
Wesley United Church. The small house to be used 
for play equipment storage and emergency restrooms, 
Gordon House to assume custodial care of the house; 
and further, requested the Board to approve an 
expenditure of 1500 to do basic cleanup and surfacing 
work on the two vacant lots.' 

The following resolution was approved by the Parks Board on 
February 23, 1970, and forwarded to City Council: 

'That City Council be requested to agree to demolition 
of the small house, and that it be suggested to Gordon 
House that they arrange for a temporary structure for 
storage and restroom purposes on the requested temporary 
private day care playground area for a two-year period 
on Nelson Park site.' 

This matter was referred to the Director of Social Planning/ 
Community Development on March 18, 1970, and he reports as 
follows : 

'The building at 1130 Nelson Street is occupied by a 
Mr. and Mrs. Ross and their son. They pay $85 monthly 
in rent to the City. The property is administered on 
behalf of the City by the Property & Insurance Division. 

In consultation with the Director of SP/CD, the 
Supervisor of Property & Insurance inspected the 
building and rated it in fair condition. The exterior 
of the house needs painting but the interior is in 
good condition and has been well maintained by its 
present occupants.' 


Cont/d. 
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Clause 1 Cont/d. 


There is a room, at the rear of the basement, ideally- 
suited for the storage of Gordon House equipment and 
adjacent washroom facilities which can be separated 
from the basement area for use by the children. Mr. and 
Mrs. Ross have agreed to relinquish these facilities for 
the use of Gordon House. Gordon House has agreed to 
expend up to $500 for alterations in the basement up to 
the standard recommended by City Officials. The Medical 
Health Officer has listed eight requirements for comp- 
liance with By-law health standards. This information 
has been provided to officials at Gordon House and their 
Chairman, Hilda Kristiansen, has undertaken to effect the 
necessary repairs. Job estimates indicate that this 

can be carried out for less than the $500 already committed 
to this purpose by Gordon House. The alterations in the 
dwelling and any necessary fencing are to be done under 
the supervision of the Supervisor of Property & Insurance. 
The Parks Board have agreed, by letter dated February 26, 
1970, to Council to carry out some grading and surfacing 
of the vacant land area. 

As the proposed use by Gordon House is expected to 
continue until such time as Council approves the demolition 
of this dwelling, (along with others in this block for 
park use) it is considered desirable that the Supervisor 
of Property & Insurance be authorized to have the exterior 
of the dwelling painted or stuccoed as part of the normal 
maintenance program, the cost to be financed from rental 
income . 

The Director of Social Planning/Community Development 
and the Supervisor of Property and Insurance, because of 
the need to preserve all family dwellings in the City as 
long as possible , 

RECOMMEND that the rental of the dwelling at 
1130 Nelson Street be amended to exclude the rear base- 
ment room and the basement washroom. The tenants to 
have exclusive use of the front yard area for the width 
of the building and have access to and the use of the 
balance of the property when it is not in actual use by 
Gordon House. The tenant to have sufficient space to 
park two (2) vehicles in the south-west corner of Lot 4, 
with access from the lane and with pedestrian access from 
the parking area to the dwelling. 

That the City enter into an agreement with the Gordon 
House Neighbourhood Services Association to permit Gordon 
House the use and occupancy of Lot 4, and Lot 3, Block 
22, D.L. 185, including the rear basement room and the 
basement washroom, in the dwelling at 1130 Nelson Street, 
(but excluding the balance of the dwelling, the front 
yard area and parking area) and subject to the conditions 
of use and access as proposed for the occupant of the 
dwelling. 

Gordon House to be responsible for the cost of any 
alterations necessary for the proposed use; for instal- 
lation and maintenance of fences; for care of the portion 
of the dwelling and grounds they occupy. All alterations, 
installations, maintenance and upkeep to be to the 
satisfaction of the Supervisor of Property & Insurance. 


Cont/d. 
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The agreement to be at a nominal rental and drawn up to 
the satisfaction of the City Solicitor and the Supervisor 
or Property & Insurance. 

That the Supervisor of Property & Insurance be authorized 
to obtain bids for the painting of the exterior of the 
dwelling at 1130 Nelson Street for submission to the Board 
of Administration. " ■ 

That use and alterations be in accord with the City's 
bylaws . 

Your Board 

RECOMMENDS the foregoing report of the Director of Social 
Planning/Community Development and the Supervisor of Property 
& Insurance be adopted. However, since the proposals are 
contrary to the resolution of the Parks Board, Council may 
wish this approved and be subject to concurrence by the Parks 
Board. 


INFORMATION ; 

2. Provincial Department of Rehabilitation and 
Social Improvement circular letter 450-359 
concerning Change in Age of Ma.iority 

The Acting Social Service Administrator reports as follows: 

"The changing of the age of majority from 21 years to 
19 years, proclaimed as of April 15, 1970, will affect 
the Social Service Department as follows: 

All present wards who are between nineteen and twenty- 
one will no longer be the financial responsibility of 
the Vancouver Children's Aid Societies. Financial 
responsibility for those young people who are in foster 
homes will be transferred to the Social Service Depart- 
ment. Monies presently in pay, to foster parents, are 
to continue at the same rate as is presently being paid, 
pending changes in circumstances. In some cases these 
rates are considerably higher than social assistance. 
There are approximately 70 cases involved. 

Arrangements have been made with the Children's Aid 
Societies to: 

(a) List cases with amount being paid, payee, etc., 
so that payment can be made by the Social Service 
Department as soon as possible. 

(b) Children's Aid Staff to complete a Social Assis- 
tance Application and distribute a Social Service 
information pamphlet so that the individual will 

be aware of services available from this department. 

(c) Casework and counselling service, where needed, 
to be provided by the Children's Aid Societies. 

(d) Financial services to be provided by the Children's 
Aid Social Workers presently attached to the 
Social Service Department. 

Over a period of years there will be higher administrative 
costs for the Social Service Department, since young persons 
who are Child Welfare Wards will be eligible for Social 


Cont/d. 
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Assistance at an earlier age. There should not, however, 
be any appreciable increase in total social assistance 
payments since Child Welfare costs are sharable on the 
usual 80/20 basis, in same way as are direct social 
assistance costs." 

Your Board submits the matter to Council for INFORMATION. 


CONSIDERATION: 


3. Vancouver Public Library Board 
Representation on the Social 
Development Committee 

On April 14, 1970, Council requested a report from the Corporation 
Counsel on the action necessary to add a member of the Library 
Board to the Social Development Committee. The following is the 
report of the Corporation Counsel: 

"The Social Development Committee was established by 
resolution of Council of October 8, 1968. Clause 2 
of the resolution establishes membership of the committee, 
and in order to provide for a Library Board appointee 
it will be necessary to amend the said resolution by 
adding the following as paragraph (e) to clause 2: 

'(e) One member of the Vancouver Public 
Library Board to be named by the 
said Board. ' 

Upon the passage of this resolution, the Library Board 
could make its appointment immediately." 

Your Board submits the foregoing report for Council's CONSIDERATION. 


FOR ADOPTiO:^ SEE PAGE'S) ^3,1 
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HARBOURS AND PARKS MATTERS 


RECOMMENDATION: 


1. Vancouver Public Aquarium Association 

The Corporation Counsel submits the following report: 

"I have been asked to report on the attached resolution 
of the Board of Parks and Public Recreation which was 
passed on March 23, 1970. In essence the proposed arrange- 
ment is that the City will become a party to the Aquarium 
agreement rather than the Park Board in order to facilitate 
an extension of the present agreement for fifteen years. 
The Park Board is precluded by section 490 of the Vancouver 
Charter from extending the present agreement beyond a term 
of five years. 

Accordingly I would recommend that Council authorize the 
Corporation Counsel to draw a new agreement between the 
City and the Vancouver Public Aquarium Association for a term 
of fifteen years from September 10, 1969, but otherwise upon 
the same general terms and conditions as presently exist in 
the agreement between the Park Board and the Association." * 
* Details attached. 

Your Board 

RECOMMENDS that the recommendation of the Corporation Counsel 
be approved. 
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BUILDING AND PLANNING MATTERS 


RECOMMENDATIONS 

1. Beautif ication - Gas town 
Communication Mr. J.W. Parker 

The Director of Planning reports as follows: 

"Council has received a letter dated April 24th from Mr. John W. 
Parker of the Townsite Committee, which is circulated. 

On April 17th, the Director of Planning submitted a report en- 
titled ' Beautif ication, Gastown, Chinatown' which set out the way 
in which the department was reporting on the beautif ication op- 
portunities in Gastown, Chinatown and Hastings Street as part of an 
overall program. 

Council were told at that time that the three reports were being 
completed for submission to Council by the end of May. Two of the 
reports deal with proposed projects and one the general beautif icatioy 
program. 

Council should be aware however that there are several committees 
representing the Gastown, Chinatown, Hastings Street area as 
follows : 

(a) Townsite Steering Committee - (West Townsite Committee 

(East Townsite Committee 

(b) Gastown Improvement Committee 

(c) Improved Downtown East Area Society (IDEAS) 

(d) Chinatown Improvement Association. 

In the reports to be submitted to Council it is hoped to reconcile 
the views of these different groups which in some cases do not 
necessarily coincide. 

It is suggested that this report be received for information and 
that Mr. Parker be sent a copy of the Director of Planning 's report 
dated April 17th and this report." 

Your Board RECOMMENDS that the foregoing report of the Director of 
Planning be received for information and a copy of this report and the 
report of the Board of Administration dated April 17th, which was re- 
ceived by Council April 21st, be forwarded to Mr. Parker. 

2. Election Building - 
2510 Yukon Street 

Your Board has received the following report from the City Clerk and the 
Administrative Analyst: 

"In reaching a decision in April 1966 to proceed with plans for a 
'Basic Annex' to be built. City Council had received a report in- 
dicating that a portion of the capital cost might be made available 
from the sale of 2510 Yukon Street (the sale price indicated being 
$75,000) . 

The City Clerk and the City Building Inspector have, during 1969, 
reviewed the feasibility of transferring the Voters' List Office 
to the fourth floor of the East Wing and the storage of voting 
equipment elsewhere in City buildings. 


cont/d . . 2 


MAY 1 2 1970 ^ ^^"^ 

Board of Administration, May 8, 1970 (BUILDING - 2) 

Clause 2 cont/d 

It was agreed that the Voters' List Office could function on the 
fourth floor provided sufficient additional space was available for 
preparation and control of ballot boxes, ballots and election sup- 
plies before and after election periods. However, it was concluded 
that provision of reserve space for ballot box preparation and 
control was wasteful. The City Building Inspector stated: 'It is 
my opinion that the box filling operation should be performed at a 
location other than the East Wing.' Under the present arrangements, 
such space becomes available when booths, tables and election room 
equipment is moved out to the polls prior to election day. 


The City Clerk also consulted with the City Engineer, the Super- 
visor of Property and Insurance and the Purchasing Agent concerning 
storage facilities and space for secure storage and preparation of 
ballot boxes. These officials were unable to provide suitable space 
in buildings used for City operations, at Manitoba Yard, Cambie Yard 
or elsewhere. 


As the building at 2510 Yukon Street: 


(a) was originally designed and built for the express purpose 
of housing election equipment, and 

(b) is close to City Hall, thus enabling the City Clerk to 
maintain close supervision during election periods, and 

(c) in view of the opinion of the City Building Inspector that 
ballot box preparation should be performed at a location 
other than in the East Wing. 


We recommend that: 


(a) 2510 Yukon Street be not sold, and 


(b) The Voters' List Office and equipment storage continue to 
occupy the building and operate at that address." 

Your Board RECOMMENDS adoption of the recommendations of the City Clerk 
and the Administrative Analyst. 

3. Development Permit No. 48152: 
First Phase Project 200 

The Corporation Counsel reports as follows: 

"Under the provisions of the development permit dated September 2nd, 
1969 granted in respect to the first phase of Project 200, certain 
agreements were required to be completed within specified periods 
of time: 


A. The following were to be completed within forty- 
five days following the date of the development 
permit : 

(i) agreement to provide for a continuous public 
pedestrian access at Plaza level over Canada 
Square ; 

(ii) agreement in respect to developments over any 
portions of City streets, i.e. pedestrian 
walkways, etc. 


cont/d . . 3 
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B. The following agreements were required to be completed 
within six months following the date of the develop- 
ment permit: 

(i) agreement granting the City the right to con- 
struct an elevated highway over areas 'A' and 
'B' as shown on plan SK2-1 submitted by the 
developers . 

(ii) agreement granting to the City the right to 

construct the extension of Cordova Street over 
Canadian Pacific lands shown as areas 'C and 
'D' on plan SK2-1. 

The agreement covering the extension of Cordova Street has been 
completed and executed by Project 200, Marathon Realty Company 
Limited and Canadian Pacific Railway Company. 

Time for completion of the remainder of the agreements has expired, 
and Project 200 has requested a further extension of time of three 
months to complete these documents. Since these documents have been 
substantially completed, I would recommend that the extension be 
granted. I believe the documents will be completed in final form 
and executed long before expiry of the extension period. Copy of 
the letter from Davis and Company, solicitors for Project 200, 
requesting the extension of time has been circulated for Council's 
information. " 

Your Board RECOMMENDS that the foregoing recommendation of the Corporation 
Counsel be approved. 

4. Proposed Public Housing Projects: 

FP 12 - Grandview Highway and Penticton Street 
FP 13 - Rupert Street and Vanness Avenue 
FP 14 - 25th Avenue and Brant Street 


The Director of Planning, under date of April 24, 1970, has reported on 
the recommendations of the Review Committee composed of one representative 
each of C.M.H.C., the Province, the City and the Architectural Institute 
of British Columbia in respect of proposals by contractors for the above- 
mentioned project. 

"The Review Committee has recommended, subject to a number of con- 
ditions which are listed in the Director of Plannina's report, that 
awards be made as follows: 

FP 13 - Relan Enterprises Ltd. $447,413 42 units 

FP 14 - Janin Western Contractors Ltd. 

and Turnkey D.E.C.M. Ltd. $639,888 48 units 

The Review Committee recommended also that an award be made to 
Janin Western Contractors Ltd. & Turnkey D.E.C.M. Ltd. for the FP 
12 project for 24 units in the amount of $336,000. However, the 
Province, by letter of April 23, 1970, from Mr. J.T. Williams to 
Mr. K.B. Ganong has stated that, due to the high bids, this site is 
not accepted for development as proposed. This project has therefore 
been excluded from the recommendations in the Director of Plan- 
ning 's report. 

The Director of Planning 's report refers also to procedure approved 
by Council on October 10, 1967 whereby Council agreed to allow 
surrounding property owners to examine the plans when available and 
to express their views thereon. The Council having agreed to hear 
delegations, the plans will be made available for examination in the 
office of the Director of Planning and displayed in the Council Chamb< 
when the Director of Planning 's report is considered by Council. 


cont/d . . 4 
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The Director of Planning' s report recommends that Council approve 
the sketch plans for Public Housing Projects F.P. 13 and F.P. 14, 
subject to any changes Council may determine as a result of re- 
presentations from surrounding owners, noting that amendments will 
be negotiated as recommended by the Technical Review Committee, and 
that normal development and building permit procedures will follow. 

Regarding possible further changes which the City might call for 
after hearing views of surrounding owners, C.M.H.C. has advised that 
the federal-provincial partnership has been concerned at the costs 
of these projects and has cautioned that changes, other than re- 
latively minor adjustments, could increase costs to a level which 
might result in the projects having to be abandoned." 


Your Board RECOMMENDS that the recommendation of the Director of Planning 
be approved, noting particularly C .M. H . C .' s observations regarding pos- 
sible increases in cost if other than minor changes are proposed. 

(Copy of the Director of Planning 's report of April 24, 1970 is 
circulated for Council's information.) 


INFORMATION 


5. Application to amend text of Zoning 

and Development By-law #3575 relating 
to Height Limits in (C-2) Commercial 
Districts 


The Director of Planning reports as follows: 


"An application has been received from Mr. J.S. Shakespeare 

to amend the text of the (C-2) Commercial District Schedule 

to Zoning and Development By-law No. 3575 by adding the 
following to Section 1 F thereof: 


'Provided that this restriction shall not 
apply to sites which immediately adjoin an 
RM-3 Multiple Dwelling District and which 
comply in all other respects with the re- 
quirements of this schedule. ' 


The effect of such an amendment would be to mandatorily eliminate 

the present height restriction in C-2 Commercial Districts of 40 

feet or 3 storeys. This would affect some 81 city blocks dis- 
tributed as follows: 


Mount Pleasant 22 

Woodland-Grandview 21 

Kitsilano 18 

Kerrisdale 12 

Marpole 5 

Fairview 3 


The present application is made for the owner of Lots 11 and 12, 
Block 323, D.L. 526 which are located at the North-west corner of 
Broadway and Yew Street. The proposed office building use for this 
site complies with the existing C-2 Zoning schedule in all respects 
excepting height. The building is proposed to be 9 storeys and 128 
feet in height, instead of the permitted 3 storeys and 40 feet in 
height. 

An application to permit the proposed office building was previously 
considered by the Board of Variance December 18th, 1969. The 
minutes of the hearing are as follows: 


cont/d . . 5 
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'2207 West Broadway - Appeal No. 17679 

This appeal was requesting relaxation of Section 
1-F of the C-2 District Schedule (height provisions) 
in order to erect a 9-storey office building 116' in 
height (overall heiaht of 128'), permitted height 
being 40' or three storeys. 

It was the Board's opinion that the proposed building 
would be a better development than any structure 
that now would be permitted in this location under 
C-2 commercial district regulations of the Zoning 
and Development By-law. However, it was felt that 
such a variance in height would have the effect of 
changing the zoning district. Accordingly, it was 
suggested that the applicant should file an app- 
lication with the City Council for an amendment to 
the applicable regulations of the Zoning and 
Development By-law and the Board would be prepared 
to write a letter to Council endorsing the develop- 
ment as indicated on the sketch plan submitted, 
if such an application is made. 

This appeal was DISALLOWED . ' 

An application was subsequently considered by the Zoning and Real 
Estate Sub-Committee of the Technical Planning Board on January 
19th, 1970, and was laid over for further consideration. 

Council has previously given consideration to a related matter, 
namely a new zoning category for mixed-commercial-residential use. 

On April 1, 1969, on a motion by Alderman W. Hardwick, Council 
directed: 

'THAT the Director of Planning report to Council on the 
implications of new zoning categories appropriate for 
commercial property, adjoining (RM-3) and (RM-4) zones. 
The new zoning regulations could be designed to promote 
mixed-commercial-residential development by permitting 
a system of bonuses similar to the adjoining multiple 
residential zone. ' 

The Director of Planning in reporting back to Council July 4, 1969 
pointed out that: 

'The need to up-date the Suburban Commercial District 
Schedules, i.e. (C-1), (C-2) and (C-3) has been recog- 
nized for several years, particularly with regard to 
those areas adjacent to (RM-3) and (RM-4) districts 
where bonus systems are now operative.' 

This report concluded: 

'In summary, the present By-law provides for the 
mixed-residential-commercial uses suggested in a 
form compatible with the surroundina areas. The 
Director of Planning would not suggest changing 
the priorities of the Department's Work Programme 
at this time in order to attain more sophisticated 
types of commercial zoning schedules.' 

It is felt that the present application to amend the C-2 Commercial 
District Schedule is of the same nature and would require consider- 
able detailed study of the implications involved in changes to this 
and other schedules . 
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The Technical Planning Board on 24th April, 1970, considered the 
implications involved and laid the matter over for further study. 
It is evident that a considerable amount of study and research 
will be needed before an amendment of this nature can be adjudged. 
Because of other planning commitments, high priority cannot be given 
to this work at this time, and if it is felt that City Council 
should be made aware of these circumstances." 

Your Board RECOMMENDS that the report of the Director of Planning be 
received for information. 

(Copies of a communication dated October 22, 1969 from the 
Kitsilano Chamber of Commerce supporting the application are 
circulated for the information of Council) 


* * 


* 
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* 
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RECOMMENDATION : 

1. Licensing of Lotteries Pursuant to 
Section 179A of the Criminal Code 

The Corporation Counsel reports as follows: 

"The Provincial Government has, by Order-in-Council dated 
April 20, 1970, promulgated regulations for the licensing 
of lotteries pursuant to Section 179A of the Criminal Code. 
A copy of those regulations is circulated herewith. 

Clause (c) of section 179A deals specifically with the con- 
ducting of lotteries by charitable and religious organizations, 
and prohibits such organizations from operating dice games, 
3-card monte, punch boards, and coin tables. It also provides 
that in the case of a lottery scheme conducted by a charitable 
or religious organization at a bazaar, (A) the amount or 
value of the prize awarded shall not exceed $100.00 and (B) 
the money or other valuable consideration paid to secure a 
chance to win a prize shall not exceed 500. 

I would draw your particular attention to paragraph 4.11 of 
the Regulations contained in the Order-in-Council which 
provides that permission may be granted by a city, district, 
town or village clerk for the holding of lotteries having a 
charitable or religious object not more often than 52 occasions 
in any license year where the value of the prize or prizes on 
each occasion does not exceed in the aggregate $100.00 and 
the gross proceeds (excluding the aggregate value of the prize 
or prizes) do not exceed for the license period $500.00. 

I would recommend that the granting of these licenses be 
delegated to the Department of Permits and Licenses. The 
License Inspector would be familiar with the regulations and 
ensure that licenses granted were in accordance with these 
regulations . 

If this recommendation meets with Council's approval, the 
necessary application and license forms and other matters 
could be dealt with administratively." 

Your Board 

RECOMMENDS that the foregoing report of the Corporation Counsel 
be adopted. 


LICENSES AND CLAIMS MATTERS 
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FINANCE MATTERS 


RECOMMENDATIONS 

1. Agreement City and Pacific National Exhibition 
re Pacific Coliseum Grant 


The Director of Finance reports as follows: 

'The agreement between the City and Pacific National Exhibition 
re the Pacific Coliseum Grant dated August 22, 1966, specifies 
in part 

'In consideration of the payment of the grant by the City 
referrred to in Paragraph 1, the Exhibition covenants and 
agrees with the City that not later than the 31st day of 
December in each and every year after the commencement of 
the operation of the said building by the Exhibition and 
until the Exhibition has paid to the City the sum of 
$500,000.00 the Exhibition will deliver to the City a 
statement duly certified by its auditors showing the 
gross revenue and the operating and maintenance expenses 
(in which shall be included the said buildings' propor- 
tionate share of the Exhibition's Administration and Park 
Maintenance expense) with respect to the operation of the 
said building for the immediately preceding fiscal year 
of the Exhibition, together with a sum equal to twenty- 
five (25) per cent of the excess of the gross revenue 
over the operating and maintenance expenses.' 

As required by the agreement the Pacific National Exhibition has 
forwarded separate statements for the Pacific Coliseum prepared 
by their auditors showing the financial results for the partial 
year of operation ended September 30, 1968, and for the year 
ended September 30th, 1969. 

The auditor's report on the general financial statements of the 
Pacific National Exhibition also notes that: 

' (3) As at September 30, 1969 no amount has been trans- 
ferred to current liabilities with respect to the City of 
Vancouver loan on the Pacific Coliseum. The parties 
concerned have not resolved the intent and interpretation 
of the agreement in terms of calculating the current 
payment due each year . ' 

The separate financial statements and the auditor's notes provide 
the necessary data for determining the amount payable to the City 
by the Pacific National Exhibition as follows: 

Summary of statements presented : 
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Pacific National Coliseum 


Year Ended Partial Year (9 mos 

Sept. 30/69 ended Sept. 30/68 


Gross Revenue $444,546.32 $276,098.70 

Expenditures 279,948.73 244,080 .35 

Operating Profit $164,597.59 $ 32,018.35 


Depreciation on Equipment 

and leasehold improvements $ 68,953.97 $ 51,935.30 

Provision for Plant 

Replacement 44,455.00 27,609.87 

Administration & Park 

Maintenance proportion 47,297.72 32 , 623 .64 

$160,706.69 $112,168.81 


Profit 


$ 3,890.90 


Loss 


$ 80,150.46 


The figures and auditors notes that apply to the City and the 
Pacific National Exhibition Coliseum agreement are as follows: 

Year ended Part year ended 

Sept. 30/69 Sept. 30/68 


Operating Profit as above $164,597.50 $ 32,018.35 

Less Administration & Park 

Maintenance Proportion 47 , 297 .72 32 ,623 .64 

Excess of the Gross Revenue) 
over the operating & ) $117,299.78 $ 605.29 Deficit 

Maintenance expenses ) 

City share 25% (Note 1) $ 29,324.94 (See Note 1) 

Note 1: These figures should be adjusted by the following items :- 


(a) The auditors point out that net revenue from the 

clock and scoreboard have not been included by the 
P.N.E. as Coliseum revenue. 


(b) The Director of Finance of the City points out that 
the fairness of the amount shown for 'Administration 
and Park Maintenance proportion' should be reviewed. 

The Pacific National Exhibition officials have given no indication 
that a payment can be expected by the City in accordance with the 
agreement, and it appears that a positive approach should be taken 
by the City. 


Cont ' d . 
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RECOMMENDED that the Pacific National Exhibition be notified 
that with respect to the Coliseum Agreement a payment of 
$29,324.94 plus a proper share of clock and scoreboard revenues 
is expected for the year ended September 30th, 1969, and further 
that a payment is expected for the period ended September 30th, 
1968, after the deficit of $605.29 is adjusted for clock and 
scoreboard revenues . " 

Your Board RECOMMENDS that the above recommendation of the 
Director of Finance be adopted. 

2 . Payment of Legal Expenses 

Incurred by Police Constables 

The Corporation Counsel reports as follows: 

"On November 26, 1969 the Police Commission considered a request 
from a police custodial guard that he be reimbursed by the City 
for his legal expenses in defending himself against a charge of 
assault which arose while he was on duty. The Police Commission 
resolved that the matter be submitted to the Corporation Counsel 
for taxing and if found in order forwarded to City Council. The 
bill has now been taxed before the Supreme Court Registrar and 
allowed at the sum of $1,485. 

At the same meeting the Board also considered a request from a 
police constable who was charged with assault as a result of 
activities which occurred while he was on duty. The Board 
passed substantially the same resolution. This bill has now 
been taxed and the Registrar has allowed the amount of $1,985. 

Under section 472 of the Vancouver Charter Council may direct 
the payment of any sum required for the protection and defence 
or indemnification for any member of the police force when a 
prosecution is brought against him. 

These bills having now been taxed in accordance with the terms 
of the resolution of the Board of Police Commissioners, are 
submitted to Council for approval of payment." 

Your Board RECOMMENDS that the foregoing report of the 
Corporation Counsel be approved. 

CONSIDERATION 


3. Claim for Alleged Balance of Wages - 
Vancouver International Festival - 
Three Members of Stage Crew 

The Director of Finance reports as follows: 

"On February 8, 1969 Council approved payment of a net amount of 
$5,155.25 for settlement of wages owing to stage crew and ward- 
robe employees of the Vancouver International Festival (owing 
for the 1968 Festival) . 

. . . Cont ' d . 
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On September 15th the Stage Employees Union wrote to the Mayor 
and Council requesting that amounts they claim are owing to 


members of 

their union be paid 

as follows: 



Amount of 

V.I .F . 

Balance 


N.S.F. 

Records 

in 


Checfues 

Show 

Dispute 

F . Wharton 

$261 .88 

$235.72 

$26.16 

B . Soros 

220 .84 

209 .02 

11 .82 

M. Glover 

171 .94 

126 .38 

45 .56 

Total 

$654.66 

$571 .12 

$83 .54 


Union 
Officials 


(See letter dated September 15, 1969, from International 
Alliance of Theatrical Stage Employees, which is 
circulated . ) 

The gross amount owing to local stage crews and wardrobe showed 
on the Vancouver International Festival records as $6,563.30, 
less an amount of $1,408.05 we were told was taken by Vancouver 
International Festival officials from the box office receipts 
and handed to Union officials to pay employees to prevent a shut 
down of the show just prior to opening time. The wardrobe 
employees included in the total were not involved as they are 
not members of the stage union. 

The additional amount of $83.54 referred to in the Union's letter 
has not been paid for the following reasons: 

(a) The additional amounts claimed by Wharton and Glover appear 
to relate to N.S.F. cheques dated August 2nd and cheques 
were issued to these men at a later date. Whether these 
amounts were included by Vancouver International Festival 
in the later cheques is not definitely known, but Vancouver 
International Festival lists do not include the amounts of 
these cheques as remaining unpaid to these two employees. 

(b) The claim of B. Soros for $11.83 appears to be based on a 
time sheet matter . Here again whether the amount was 
included in the amount shown on the Vancouver International 
Festival list is not known. 

Although considerable detailed discussion occurred with Wharton 
and Soros between February and September 1969, they did not 
bring up the matter of these minor claims until one year after 
the Festival and we refused at that late date to consider these 
minor amounts for the following reasons: 

(i) The value of the time of the internal audit staff to track 
down these small differences one year later would have far 
exceeded the amounts involved and could well have proved 
fruitless . 


Cont ' d. 
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(ii) Soros and Glover both accepted the settlements of amounts 
due them as shown by the Vancouver International Festival 
lists, with adjustment referred to in (iii) below. They 
signed releases and indicated they were through with the 
matter . 

(iii) As stated previously, an amount of $1,408.05 was taken by 
Vancouver International Festival officials from the box 
office so that cash payment could be made to stage employees 
to prevent a walk-out. It was apparently arranged that the 
Union would hand the cash to the employees that night, but 
the Union did not use the cash as directed. They have 
excused this on the grounds of some income tax problem, 
which has apparently not materialized. The Union officials 
were obviously intended to act only as messengers to hand 
out the cash, rather than the usual Vancouver International 
Festival pay cheques, to stage employees. 

When questioned by the City's Internal Auditor as to which 
employees had been paid on this occasion, in order to determine 
how much remained unpaid to individual employees, the Union 
advised that they still held the cash and insisted that the City 
make settlements without deducting the $1,408.05. The Internal 
Auditor refused to do this, and in order to carry out Council's 
intent that wages be paid as quickly as possible, he proposed 
that the City would reduce the payments proportionately and the 
Union could hand over the balance to each employee when they 
saw fit to do so. 

Soros and Wharton (Union officers) finally agreed to this after 
much time-wasting controversy, and settlement documents and 
cheques were prepared. Soros was actively involved at this time 
in the matter of the allocation of the money. After the legal 
and financial work was completed, we understand the Union official 
advised the employees to refuse the settlement. 

A considerable time after the calculation of the payments by 
the Internal Auditor and the Union officials, drawing of documents 
by the legal department and drawing the cheques, Wharton and 
Soros brought up the matter of the three items now claimed. As 
many settlements had been completed on the agreed basis and 
recognition of these extremely late claims, (one year after the 
event) would upset the basis of settlement, the Director of 
Finance made the decision that they would not be considered for 
the following reasons: 

(i) The Internal Audit staff in their attempt to make early 
settlement had been put to much additional work through 
the attitude of the Union officials as to the cash they 
held, which was the property of the employees. 

(ii) The failure of the Union to pay over the money to the 
employees brought on the need for apportionment of funds 
and under this basis of settlement any alteration to the 
total of all claims would upset the settlements already 
made or ready to be completed. 


Cont 'd. 
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(iii) Soros, and later Wharton, although involved in the appor- 
tionment, failed to claim the additional amounts until long 
after the voluminous detailed work of claims settlements 
had been done, and the cost of redoing the whole settlement 
was away out of line with the amounts of claims involved. 

For Council Consideration 

Council may wish to direct that one of the following lines of 
action be taken: 

(a) That the Union be advised that the basis of settlement 
established jointly by the Union officials and the Internal 
Auditor will prevail and that the City does not intend to 
spend further staff time in the matter of these small claims. 

(b) Direct that the claims be paid without further investigation. 
Staff time to investigate these claims might prove to be 
fruitless so long after the event, and in any case, its 
value would likely exceed the amount of the claims. 

(It should be noted that of the claimants mentioned in the letter, 
two, being Soros and Glover, have already signed releases and 
been paid, and only Wharton, the writer of the letter has refused 
to accept settlement, and he has insisted that he be allowed to 
appear as a delegation to Council on behalf of himself, Soros 
and Glover . ) " 

Your Board submits the above report of the Director of Finance 
for the consideration of Council . 

DELEGATION REQUEST -MR. F. WHARTON 

4 . Grant: Junior Symphony Society 

A request has been received from the Junior Symphony Society 
of Vancouver for a civic grant of $5,000 to be utilized as a training 
ground in orchestral work for young musicians and to assist in the 
budget of operating the Orchestra itself. 

The Society states that this is the first time in its 32 years 
history, that it has sought financial support from the City. The 
organization has been supported in part, over the years, through direct 
grants and private foundations but this year, due to increased demands 
upon these foundations, a number of donations have been cut, and one 
large source has been eliminated entirely. 

Your Board notes that Council has dealt with similar requests 
in the past as follows: 

April 1970 - Community Music School - $5,150 Approved 

(non-recurring basis) 

April 1970 - Kiwanis Music Festiva] - $600 Approved. 

(Annual Grant request) 


Cont 'd. 
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The organization wishes to appear as a delegation in support 


of its request. 


Your Board submits the foregoing for the consideration of 


Council . 


(Copies of letter dated April 30, 1970, from the Junior Symphony- 
Society are circulated for the information of Council.) 

DELEGATION REQUEST - JUNIOR SYMPHONY SOCIETY 


5 . Landlord and Tenant Act 

The Corporation Counsel reports as follows: 

"The Landlord and Tenant Act passed at the last sitting of the 
Legislature has now been proclaimed and is in force through- 
out the Province . 

In general, the proposed Act covers the same areas as does the 
City's By-law. It contains provisions dealing with tenants' 
privacy, the obligation of a landlord to mitigate his damages 
where a tenant vacates before the end of the tenancy and making 
the landlord responsible for providing and maintaining rented 
premises in a good state of repair and fit for habitation. 

Under the Act, security deposits are prohibited unless a 
municipality by by-law otherwise provides. At the present 
time the City's By-law permits security deposits of $25 in 
the case of unfurnished premises and $50 in the case of 
furnished premises. 

The Act prohibits rent increases during the first year of a 
tenancy. Following the first year the rent can be raised only 
after the tenant has received three months' notice in writing. 
If a landlord increased the rent without first having given the 
required notice, he is liable on summary conviction to a fine 
not exceeding $1,000. 

The Act empowers municipal councils to establish advisory bureaus 
to advise landlords and tenants on tenancy matters and to mediate 
disputes between them. 

The provisions of the Act are administered and enforced directly 
by the Courts. This differs from the procedure under the City's 
By-law where a matter is heard first by the Grievance Board, 
which is empowered to make an order. It goes to Court only on 
non-compliance with an order made by the Board. To date the 
decisions of the Board have been accepted, with few exceptions. 
It has been the experience of the Board that in a number of 
cases, once a grievance has been filed the landlord and tenant 
will settle their differences before the date of the hearing. 

It is understood that the Provincial Court will hear cases 
under the Act at night sittings, two nights a week. 


Cont 'd. 
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Ten days' notice of the hearing will be required. The length 
of time between the filing of the matter and the hearing will, 
of course, depend upon the number of cases filed. The person 
applying to the Court will be required to pay $4.00 to file the 
matter. This amount will presumably be recoverable from the 
other party if the person filing the matter is successful. 

Under the practise adopted by the Vancouver Rental Accommodation 
Grievance Board, on the advice of the Law Department, when a 
grievance is filed notice is given to the person alleged to have 
contravened the By-law that an inquiry will be made into the 
grievance at a sitting of the Board to be held not less than 
six days from receipt of the notice. Normally the inquiry is 
held from eight to thirteen days after the grievance has been 
filed. 

In addition to adjudicating disputes the Board answers inquiries 
from persons as to landlord and tenant matters. 

The Landlord and Tenant Act does not deal specifically with the 
question as to the extent to which the City's By-law can exist 
alongside the Act. It did not repeal the Rent Control Act 
under which the By-law was passed. The Landord and Tenant Act 
states that it applies to tenancies oi residential premises and 
tenancy agreements, nothwithstanding any other Act. On the 
other hand the Rent Control Act says that where there is a 
conflict between the provisions of a hy-law of a municipality 
and any other law in force in the municipality, the by-law 
provisions shall prevail. The apparent conflict between the 
Landlord and Tenant Act and the Rent Control Act makes it im- 
possible to say with any degree of certainty what effect the 
proclamation of the Landlord and Tenant Act has upon the 
validity of the City's By-law. 

At the present time, while the areas covered by the Act and 
By-law are generally the same, the specific provisions differ 
to varying degrees in their operation. For example, with 
respect to the standard of the accommodation, the Act is quite 
general requiring the landlord to provide and maintain the 
rented premises 'in a good state of repair and fit for habita- 
tion' (the tenant is responsible for ordinary cleanliness). 
The By-law deals specifically with requirements relating to heat, 
electricity and sanitary facilities. It is, therefore, possible 
that a person could be in violation of the By-law though not of 
the Act. 

The following suggestions are offered for Council's consideration: 

(a) Take no action and let the Board continue to administer the 
By-law as it has been doing. Should the validity of the By- 
law be challenged in the Courts, the resulting decision 
would resolve the question as to whether the Act or the 
By-law prevails or whether they can co-exist. 


Cont 'd. 


^1 ' 4 / b 

DIAY 1 9 10 


Board of Administration, May 8, 1970 (FINANCE - 9) 

Clause No. 5 (Cont'd.) 


(b) Instruct the Corporation Counsel to amend the By-law so 
that its operation would correspond exactly with that of 
the Act. If this were done the only difference would be 
in the method of enforcement. 


(c) Repeal the By-law and determine whether a new by-law should 
be passed permitting security deposits and further determine 
whether a Landlord and Tenant Advisory Bureau should be 
established . 

This report has been forwarded to the Rental Accommodation 
Grievance Board for its comments and, it is understood the 
Board will be submitting its comments to Council in accordance 
with Council's resolution of March 12, 1970." 

Your Board submits the foregoing report of the Corporation 
Counsel for the consideration of Council, and notes that the Vancouver 
Tenants' Council wishes to appear as a delegation. 


DELEGATION REQUEST - VANCOUVER TENANTS ' COUNCIL 


6 . Grant: Vancouver Kitsilano Boys' Band 


A letter dated April 30, 1970, has been received from the 
Vancouver Kitsilano Boys' Band requesting a grant of an unspecified 
amount to help pay the costs of the Band's forthcoming tour to the 
United Kingdom and the Continent during July and August of this year. 

Your Board notes that Council has dealt with similar requests 
in the past as follows: 

June 1966 - Kitsilano Boys' Band - $3,000 Approved. 

Assistance in planned trip to Europe. 

July 1969 - B.C. Beefeater Band - $500 Approved. 

Financial Assistance toward visit 
to Europe . 

April 1970 - Vancouver Kiwanis Boys' Pipe Band - No Action. 
Financial assistance for travel 
to Scotland. 


Your Board submits the foregoing for the consideration of 

Council . 

(Copies of the letter dated April 30, 1970, from the Vancouver 
Kitsilano Boys ' Band are circulated for the information of 
Council . ) 


10 



47/ 


Board of Administration, May 8, 1970 (FINANCE - 10) 

7 . Grant; Festive Players 

Mr. Harvey Adams, representing Festive Players, an orchestra 
made up primarily of Symphony Orchestra members, has written under date 
of April 17th, requesting a grant of $6,264.00. The purpose of the 
grant is to provide for a 25 piece orchestra to give outdoor concerts 
similar to the B.C. Electric Concerts several years ago. 

Mr. Adams advises that the Music Performance Trust Fund of 
the Recording Industry will match the City concert for concert, so that 
a civic grant in the amount specified will make possible a continuous 
series of 20 concerts throughout the coming summer. 

Your Board notes that the only similar request in recent 
years was the grant given to the Dunbar Musical Theatre last year for 
$750 for performances in Stanley Park. 

The foregoing request is submitted for the consideration of 

Council . 

(Copies of the organization's letter are circulated for the 
information of Council . ) 


8 . Invitation to Odessa, U.S.S.R. 

A letter dated April 21, 1970, has been received from the 
Chairman of the Executive Committee of the Odessa City Council of 
Workers' Deputies inviting a delegation of three to visit Odessa, 
U.S.S.R., which is Vancouver's Sister City. 

The Odessa City Council is suggesting that the visit be for 
a period of ten days during July to September of the current year. 

Your Board submits the foregoing for the consideration of 

Council . 

(Copies of the translated letter are circulated for the 
information of Council . ) 


9 . Financial Statements for 1969 

The External Auditors, Griffiths & Griffiths, have submitted 
the Financial Statements of the City of Vancouver for the year ending 
December 31, 1969. 

The Auditors are requesting to meet with the Council to 
discuss the Financial Statements and elaborate on details surrounding 
certain aspects of them. 

Your Board submits the foregoing delegation request of the 
External Auditors for the consideration of Council. 

(Copies of the Accountants ' letter and Financial Statements 
are circulated for the information of Council.) 

DELEGATION REQUEST - GRIFFITHS & GRIFFITHS 

****** 


FOR adopt; see n.<^,i)...k^llt 
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RECOMMENDATION 

1 . Auto Allowance - Parking Engineer 

The Director of Finance reports as follows: 

"A request has been received from the City Engineer for an auto 
allowance for the position of Parking Engineer, which was 
established in late 1968 and filled on the 1st of March this 
year . 

Because of the need to maintain frequent contact with people 
outside the Hall, to attend meetings at given times, and to 
carry out field investigations, it is necessary that the 
Parking Engineer makes use of his own car. 

It is recommended that an auto allowance (on a monthly basis) 
be authorized for the position of Parking Engineer, presently 
occupied by John W. Hutchinson, effective May 1, 1970." 

Your Board RECOMMENDS that the recommendation of the Director 
of Finance be adopted. 


****** 
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PROPERTY MATTERS 
MAY 8. 1970 


The Board considered matters pertaining to Properties and submits the 
following report. 


RECOMMENDATIONS 

PART I 
SALES 

1. RECOMMENDED that the following offers received by the 

Supervisor of Property and Insurance be approved under the terms and 
conditions set down by City Council: 

Re: Lot 109, D.L. 662 & 729, Plan #13271 
Sit: E/S Elgin St. South of kSth Ave. 


NAME 


LOT 


APPROX.SIZE SALE PRICE TERMS 


CONDITIONS 


York Construe- 109 
tion Ltd. 


105 X i|9 $11,700.00 


City This lot is 
Terms known to con- 
9-3/k-% tain peat and 
no guarantee 
is given to 
soil stability 


Re: Lot 110, D.L. 662 & 729, Plan #13271 
Sit: W/S Ross St. South of k^th Ave. 


NAME LOT 

York Construe- 110 
tion Ltd. 


APPROX.SIZE SALE PRICE TERMS 


100 
10' 


X i|9 $11,700.00 


City 

Terms 

9-3A^ 


CONDITIONS 

This lot is 
known to con- 
tain peat and 
no guarantee 
is given to 
soil stability 
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PART II 


SUNDRIES 


2. 


Expropriation for Replottinp; - S.E. Sector 


The Supervisor of Property and Insurance reports as follows: 

"Lot 10, Blk. 1+, S. Pt. of m\, D.L. 335 situated on the 
South Side of 58th Avenue between Tyne & Cromwell Sts.; 
Lot 26, Blk. 6 & Ni§ of Blk. 7, NE^^ D.L. 335 situated on 
the South-West corner of 58th Avenue & Boundary Rd. ; and 
Lot 3, Blk. 2 of Blk. 23, D.L.'s 330 & 331, situated on 
the East Side of Cromwell Street South of 67th Avenue are 
required for replotting purposes in connection with the 
expanded program of redevelopment in the S.E. Sector 
authorized by City Council on June 21, 1968. 

These properties comprise vacant lots zoned R.S.-l, 

are presently overgrown with bush and are totally lacking 

all services excepting Lot 26 which flanks Boundary Rd. 

Negotiations with the owners are stalemated and following 
discussions with the City Solicitor he has requested 
that the Supervisor of Property and Insurance seek 
authority to expropriate same, it being noted that said 
expropriations will not preclude negotiations towards 
a final settlement. 

RECOMMENDED that the Corporation Counsel be authorized 
to expropriate the above properties in accordance with 
the resolutions for the purpose submitted under 'Motions'." 


Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 


Redevelopment Project II Area A-5 

The Supervisor of Property and Insurance reports as follows: 

"Reference is made to Item 1, Building & Planning Matters, 
June 111, 1968, confirmed by Council June I8, 1968, 
approving the Comprehensive Prograin of Redevelopment 
for Area A-5 of Redevelopment Project II. 

This report provided for construction of the Cordova- 
Powell Connector Road through Block 50, D.L. I8I and 
purchase of lots 13 - l5 incl. and I8 - 20 incl. 

Bowman Cartage & Storage Ltd. owners of lots 13 - 15j 
have entered into a Memorandum of Agreement, prepared 
by the City Solicitor, to exchange the portions of these 
lots which are required for the connector, for portions 
of City lots 12 & 16 (which were acquired under Redevelop- 
ment Project II), and a portion of Powell St., all of 
which will be surplus to the City's requirements in this 
area. The total areas of the portions to be exchanged 
are approximately equal. However, the new consolidated 
parcel to which the Company will eventually receive title, 
will be of triangular shape and therefore will be restricted 
in use in comparison to their present rectangular parcel. 


3. 


Exchange of Properties - 


continued . . . / 3 
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Because of this aspect, the Company has requested that 
the new parcel be graded to adjoining street levels at 
the time the connector is constructed and further that 
the Engineering Department also provide ingress and egress 
to the new parcel. These requests have been conveyed 
to the City Engineer. 

The City Engineer has now completed the survey of the 
new Connector. To facilitate the exchange as previously 
stated it will be necessary for the City to convey the 
surplus portions of lot 12 and lot 16, in Block 50> 
D.L. 181, and surplus portion of Powell Street to Bowman 
Storage & Cartage Ltd. who in turn will dedicate by way 
of a plan prepared by the Engineer, the portions of lots 
13, ik & 15, Block 50, D.L. 181, required for the 
Connector . 


RECOMMENDED that the Supervisor of Property and Insurance 
be authorized to convey the aforesaid surplus portions 
of lots 12 & 16, Block 50> D.L. I8I, and surplus portion 
of Powell Street to Bowman Storage & Cartage Ltd. , and 
to complete the dedication of all necessary lands for 
highway purposes in accordance with Plan #LD 1201, which 
is attached, on the foregoing basis." 

Your Board 


RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 


Acquisition of Portion of Lot 10 

N.E. Corner of Broadway & Granville Street 

The Supervisor of Property and Insurance reports as follows: 

"A portion of Lot 10, Block 331, D.L. 526 which is 
situated on the North-East corner of Broadway and 
Granville Street being a 5' x 5' corner cut-off as 
shown outlined in red on Plan M/N LP 5198, which is cir- 
culated, is required for the provision of left- turn 
bays at Broadway & Granville Street. An appropriation 
for property acquisitions and the development work 
was included in the I969 Capital Improvements Program 
approved by Coxmcil June 10, 1969. 

The subject property along with Lots 6 - 9 is owned by 
the Royal Bank of Canada and the site is improved with 
a large office building. However, the required corner 
cut-off is free of encroachment, and following negotia- 
tions the owners have agreed to convey the said 5' x 5' 
cut-off (12.5 sq. ft.) for the sum of $250.00. This 
amount is representative of current market value at this 
location . 

RECOMMENDED that the Supervisor of Property and Insurance 
be authorized to acquire the portion of Lot 10, Block 
331 > D.L. 526 as shown outlined in red on attached Plan 
M/N LP 5198 for the sum of $250.00 chargeable to Code 
li|5/2128 . " 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 
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5. Subdivision and Sale of Lot 158 

S/S Wall St. between Slocan & Kaslo Sts. 

The Supervisor of Property and Insurance reports as follows: 

"Lot 158, H.T. situated on the South Side of Wall Street 
between Slocan and Kaslo Streets was acquired in 19J-I-3 tiy 
proceeds of the 19i(-2 Tax Sale. This is a vacant lot 
66' X l6ii' in size, zoned R.S. 1. Said lot has been 

reserved from sale pending determination of requirements 
for Wall St. and the possible development of additional 
lane access in this block. Sewer and water service is 
available to this property. 

In 19614. the Director of Planning released this property 
for sale subject to subdivision into two 33 ft. parcels 
and the provision of lane access. Such subdivision was 
approved particularly because this lot overlooks a large 
grain elevator and is considered to be undesirable as a 
site for a large single family home. 

At this time the owners of Lots 157 j 172 and I73 in this 
block were approached with a view to acquiring portions 
of their lots for lane purposes. However, the owners of 
Lots 157 and 172 were not prepared to convey the required 
portions of their respective properties. This matter 
was left in abeyance until May 1968 when negotiations 
were resumed on the basis of an amended plan which required 
a lesser portion of Lot 157- Negotiations again proved 
to be futile as has a subsequent attempt in June 1969. 

As a result of recent amendments to the Zoning and 
Development By-law it is possible to subdivide the subject 
City-owned lot into two 33 ft. parcels without requiring 
lane access. However, it is mandatory that two vehicular 
off-street parking spaces be provided for each dwelling 
unit, in a new building containing one or two dwelling 
units, on sites with no developed secondary access. 
Accordingly, the approving officer has issued a Certificate 
of Approval to subdivide Lot 158 into the E^g and W^g and 
has released such lots for sale subject to the foregoing 
conditions . 


4-82 
. . . ii 


The owners of Lot 157 j which lies immediately West of 
Lot 158 J have urged throughout our negotiations that Lot 
158 be released for sale. These parties are represented 
by Claude E. Hamilton, Barrister and Solicitor. On 
April 10, 1970 Mr. Hamilton was advised by letter con- 
cerning the aforesaid amendment to the Zoning & Development 
By-law and was further informed that the matter was to be 
reported to City Council at an early date. Mr. Hamilton 
was requested to advise if he wished to make representations 
to City Comcil on behalf of his clients. He has since 
made a formal written request to appear before Council 
for the purpose of opposing the subdivision of Lot 158 
into two 33' lots. 

It is RECOMMENDED that Lot 158, H.T. be subdivided into 
the Eig and W^g and the resultant two parcels be advertised 
for sale in the usual way." 

Your Board submits the matter to Council for CONSIDERATION. 

DELEGATION REQUEST - MR. CLAUDE E. HAMILTON, SOLICITOR FOR OWNERS. 

(Correspondence relating to this matter is circulated for Council's 
information. ) 
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6. 


Demolitions 

The Supervisor of Property and Insurance reports as follows: 

"I have received and opened quotations from various con- 
tractors for demolition of the structures listed below 
and have awarded the contracts to the low bidders as 
noted : 


PROPERTY 


PROJECT 


SUCCESSFUL BIDDER 


CITY TO 
PAY 


Easterly portion of 
Blk.73, D.L.196 S/S 
Pender St. & N/S 
Keefer St. W. of 
Jackson Ave. 

251,251^,255 & 259 
Prior St. Lots 21- 
2k> Blk.21, D.L.196 

2237 E.27th Ave. Lot 
11 ex.W.68' D.L.7i|l 


3486 Trinity St. Lot 
5/L/THSL 

3376 McGill St. Lot 
518, Hastings Townsite 

232 & 231+ to 2i|.0 
Union St. Lots 1^.1-1^-3/ 
21/196 

219-221 Prior St. 
Lots 11-15/21/196 


kS)kl\. Rupert St. Lot 
3, Blk. 27 & 28 D.L. 
36 & 51 

237 Prior St. Lot 16 
Blk. 21, D.L. 196 


828-830 & 832 Main St. 
Lot 6 & A of 7/21/185 


Site Clear- Jamieson Construe- $7,8[|.7 
ance Redevel- tion Co. Ltd. 
opment Project 
2 - Area A 6 


CODE # 

5851/13 


Georgia Via- Inland Wrecking & 
duct Replace- Tractor Ltd. 
ment 


Public Hous- 
ing Site 
FP li^ 


R. Shortreed 


& Lot 7 ex. A & 8/21/196 ment 


Redevelopment L.A. Kadin 
Project 6 

Redevelopment J. McGaughey 
Project 6 

Georgia Via- Paul Bulych 
duct Replace- 
ment 

Georgia Via- Johnston & 
duct Replace- McKinnon Dem- 
ment olitions Ltd. 

Public Hous- F. Gormley 
ing Site 
FP 13 

Georgia Via- P. Blackall 
duct Replace- 
ment 

Georgia Via- Johnston & 
duct Replace- McKinnon Dem- 
olitions Ltd. 


$1,800 
$ 560 

$ 550 
$ 1^25 
$2,395 


OI72/I] 

5886/6/ 
5886/67 
0172/11 


$ 525 0172/11 


$ 690 k^Wl^ 


7160 Kerr St. Lots 
3 & k> Blks. 1 & 2 
NW^, D.L. 334 


Replotting S. Riley Jones 
E. Sector 


$ 


$ 


$ 


415 
400 
285 


0172/11 


0172/11 


4906/22 


The above contracts have been confirmed by the Board of 
Administration and are reported to Council for information." 

Sfour Board submits the matter to Council for INFORMATION. 


i:- -ss- -ss- ^s- 
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STANDING COMMITTEE OF COUNCIL ON GENERAL PURPOSES 

APRIL 30, 1970 

A meeting of the Standing Committee of Council on General Purposes 
was held on Thursday, April 30, 1970. The proceedings commenced 
at approximately 9:30 a.m. in #1 Committee Room, City Hall. 

PRESENT: Alderman Broome (Chairman) 

His Worship the Mayor, Aldermen Adams, 
Bird, Hardwick, Linnell, Phillips, 
Sweeney, Wilson 

ABSENT: Alderman Calder 

CLERK: M. James 

PART I 

The following recommendations of the Committee are submitted to Council 
for consideration. 

1. University Endowment Lands - 
Report of the Sub-Committee 

The Chairman of the Sub-Committee of your Standing Committee re 
General Purposes dealing with the amalgamation of the University 
Endowment Lands with the City of Vancouver submitted to this mee- 
ting from the meeting of the Sub-Committee held April 28, 1970 
the Minutes and report of that meeting. The Sub-Committee 
recommended as follows: 

'ta) THAT the Chairman of this Committee arrange a meeting with the 
Minister of Lands, Forests and Water Resources as soon as 
convenient. 

(b) THAT the draft brief as revised by this Committee be prepared 
for submission to the Minister prior to a meeting." 

Subsequent to the Committee proposing the above recommendations, 
the Chairman of the Sub-Committee spoke to the Minister of Lands, 
Forests, and Water Resources and the Minister agreed to the sug- 
gestion that the Minister convene a meeting of all interested 
parties - the City of Vancouver, the University of British Colum- 
bia and the residents of the area. At this meeting the Minister 
stated he proposed to outline the policy of the Provincial Govern- 
ment re the future of the University Endowment Lands. 

Your Committee discussed the information supplied by the Chairman 
of the Sub-Committee and noted the following points - at the 
present time the schools serving the University Endowment Lands 
have been amalgamated with the School District of the City of 
Vancouver and that a sizeable percentage of the school population 
of the schools serving the University Endowment Lands were not 
residents of the Lands but residents of the U.B.C. Campus: that 
the City of Vancouver should prepare a statement of its position 
on any annexation and that planning for the entire area should be 
done before any portion is annexed to the City: that the present 
residential and commercial development and the services for this 
development be brought to City of Vancouver standards before they 
are annexed to the City: that the Park Board of the City of Van- 
couver should be intimately involved with annexation and planning 
discussions. After discussing the above points your Committee 

RECOMMENDS 

(a) that the City of Vancouver state that it is opposed to amal- 
gamation or annexation of any of the presently developed areas 
of the University Endowment Lands until the standards of those 
developed areas are brought to a level satisfactory to the City 
of Vancouver. 

Cont/d . . 2 
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Clause 1 cont/d 

that the Minister of Lands, Forests and Water Resources be 
advised that the City of Vancouver would be interested in 
discussing annexation of the whole of the University En- 
dowment Lands subsequent to the development of a satisfactory 
plan of development which has been accepted by the City of 
Vancouver and other parties and at no cost to the City of 
Vancouver. 

that the Board of Administration prepare a report for sub- 
mission to this Committee on the costs of the operation of the 
schools serving the University Endowment Lands and the revenue 
received from the University Endowment Lands to cover these 
costs . 

that the Board of Administration report to this Committee on 
the estimated costs of the development of the University En- 
dowment Lands and the estimated revenues of such developed 
lands . 

that the University Endowment Lands Sub-Committee be re- 
established and that the Committee have the power to meet 
with the Minister of Lands, Forests and Water Resources. 

2. Resolutions - Annual Conference 

Canadian Federation of Mayors & Municipalities 

In accordance with the resolution of Council of March 13, 1970, 
the City Clerk submitted the collected proposed resolutions and 
submitted them to your Standing Committee. Your Committee con- 
sidered the submitted resolutions and 

RECOMMENDS 

(a) that the following resolution be submitted to the forthcoming 

Conference of the Canadian Federation of Mayors & Municipalites 

"THAT representations be made through the National Port Cities 
Committee that the presently exempt improvements structures 
of the Harbours Board piers be made subject to grant and 
until this takes place fire and police protection to these 
piers and shipping be recognized by a special grant." 

that the Board of Administration be instructed to bring 
forward to Council, at the same time of the consideration 
of this report of the Committee, a proposed resolution re- 
lating to the topics of Municipal Government financial 
participation in Federally sponsored programmes i.e. Urban 
Renewal, Winter Works, and Public Housing. 

that no action be taken on the other resolutions submitted 
for consideration except that the subject matter of the 
proposal submitted by the Assistant Director of Personnel 
Services be directed to the Executive Director of the 
Canadian Federation of Mayors and Municipalities by letter. 

,} . Civic Entertainment: Policy 

By resolution of March 10, 1970 Council directed that the Terms 
of Reference on Civic Entertainment be reviewed by your Committee. 
Your Committee considered the matter and had before it previous 
statements of Council on this same topic. After discussion, 
your Committee 

RECOMMENDS that the following be the policy established by Council 
re Civic Entertainment • 



(b) 


(c) 
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Clause 3 cont/d 


"THAT for the guidance of the Entertainment and Civic Recog- 
nition Committee and future Councils, the Council record the 
following : 

(a) that the Entertainment Committee be authorized to be responsible 
for all arrangements in connection with the entertainments ap- 
proved by Council. 

(b) that civic recognition, in the form of medals or by other 
suitable means, be given to Vancouver citizens who receive 
national or international honours. In the case of sport 
this shall include teams, provided such team represents 
Vancouver and has headquarters in Vancouver, and provided 
further that the majority of its members are residents of 
the City. 

(c) that residents of British Columbia, who are non-residents 
of Vancouver, be considered for Civic Recognition in ac- 
cordance with the merits of each case brought to the 
attention of City Council." 

4 . Tag Day Policy 

Council instructed that your Standing Committee on General Purposes 
review the policy re Tag Days. At the discussion, the Committee 
had before it the report of the Board of Administration dated 
April 21, 1970 which reviewed Tag Day Policy of the City of Van- 
couver from 1931 to the present time and advised of actions taken 
by the City Clerk which had been authorized by the present policy. 
The Committee noted that Council had consistently supported the 
development of one annual multi agency drive and felt that this 
policy should be continued and therefore 

RECOMMENDS 

that the Council of the City of Vancouver not approve any Tag Day 
in the City on public property with the exception of the Annual 
Tag Day held in support of the Poppy Fund and 

FURTHER RECOMMENDS 

that Council state it has no objections to Tag Days which are not 
held on public property and 

FURTHER RECOMMENDS 

that no action be taken on the requests for Tag Days from Nasaika 
Lodge and the United Nations Association. 


The following reports of the Committee are submitted to Council for 
information. 

5 , Sub-Committees 

The Committee reviewed the position of the Sub-Committees appointed 
by the Standing Committee of Council on General Purposes in the 
year 1969 and resolved 

RESOLVED that all Sub-Committees be disbanded with the exception 
of the Sub-Committee dealing with the future uses of Capilano 
Stadium and that Alderman Sweeney be reappointed to this Committee. 


PART II 
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6 . Matters Outstanding 

The Committee reviewed the matters outstanding to the Committee 
at the present time and resolved on these matters as follows: 

(a) that the matter of the deficiencies in Work Area - Centennial 
Museum and Planetarium be tabled pending the receipt of the 
report from the authorized consultants. 

(b) that By-law voting by non-owner electors be placed before the 
Committee at a early meeting. 

(c) that the matter of Callister Park - Retention for Soccer be 
considered and a delegation heard by this Committee on 9:30 a. 
Thursday, May 7, 1970. 

7. Canadian Radio Television Commission - 
Regulations of Community Antenna Television 
Systems 

Council on April 21, 1970 passed the following resolution: 

"THAT the City Council present a brief to the Canadian Radio 
Television Commission on their proposed regulations of com- 
munity antenna television systems and that this subject be 
discussed as soon as possible by the General Purposes Com- 
mittee . " 


The Committee discussed the most advantageous matter of proceeding 
with this matter and 

RESOLVED that Alderman Phillips serve as Sub-Committee of this 
General Purposes Committee to prepare a brief for report back to 
this Committee for consideration and submission to Council for 
approval on this matter. 


* * * * * 


FOR ADOPTION SEE PA55(S) fe..yb2l 
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CITY OF VANCOUVER 

REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, May 26, 1970, in the Council Chamber at 
approximately 9:30 A.M. 

PRESENT : His Worship the Deputy Mayor (Alderman Sweeney) 
Aldermen Broome, Calder, Hardwick, Linnell ^ 
Phillips and Wilson 

ABSENT : His Worship the Mayor (Civic Business) 
Alderman Adams (Civic Business) 
Alderman Bird (Civic Business) 
Alderman Rankin (Leave of Absence) 


CLERK TO THE COUNCIL : R, Thompson 

PRAYER The proceedings in the Council Chamber were opened 

with prayer, 

ACKNOWLEDGMENT His Worship the Deputy Mayor acknowledged the 

presence in the Council Chamber of students from 
Kitsilano Secondary School under the direction 
of Mr. Achtemichuk . 

'IN CAMERA ' MEETING 

The Council agreed to an 'In Camera' meeting later this day 
re Personnel, Property and Labour matters, 

ADOPTION OF MINUTES 

MOVED by Aid. Linnell, 
SECONDED by Aid. Broome, 

THAT the Minutes of the Regular Council meeting (including 
'In Camera'), dated May 12, 1970, be adopted, 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Broome, 
SECCWDED by Aid, Linnell, 

THAT this Council resolve itself into Committee of the Whole, 
His Worship the Deputy Mayor in the Chair, 

- CARRIED 


Alderman Wilson advised that due to a Regional Transportation 
Committee meeting, he would not be able to remain in the Council 
meeting this morning. 


UNFINISHED BUSINESS 

It was agreed to defer the following matters pending the 
hearing of delegations later this day: 

(a) Dunsmuir-Mel ville Connector - Replotting Opportunities 

in the Three Block Area bounded by Pender, Burrard, 

Georgia and Thurlow Streets , ^ _ 

(see pages 9 &, 10) 

(b) Application to Rezone: 

4718 Clarendon Street (Guenther) 

(see page 10) 
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COMMUNICATIONS OR PETITIONS 

1 . Winter Olympics at Garibaldi 

The Council received a letter from the City Clerk of Toronto 
forwarding a resolution of that City Council extending its best 
wishes to the City of Vancouver in the hope that the City of 
Vancouver will be successful in the future in arranging for the 
Winter Olympics at Garibaldi Park. Commendation was expressed 
also to His Worship Mayor Campbell for his efforts to obtain the 
Winter Olympics in 1976, 

MOVED by Aid. Broome, 

THAT this communication be received and a suitable letter of 
appreciation forwarded. 

- CARRIED 

Summer Olympics: Montreal 

MOVED by Aid. Phillips, 

THAT His Worship the Mayor forward congratulations on behalf 
of the Vancouver City Council to the City of Montreal in being 
successful in the award of the 1976 Summer Olympic Games. 


- CARRIED 


2. Use of Callister Park 


It was agreed to defer communication from the Satellites 
Motorsport Club pending the hearing of a delegation later this 
day. (see pages 10, 11, 19 and 20) 


BOARD OF ADMINISTRATION AND OTHER REPORTS 
A . General Report, May 22, 1970 
Works and Utility Matters 

(i) Local Improvements: Initiative Principle (Clause 7 ) 

Street Lighting Local Improvements on 
Initiative Principle (Clause 8) 


MOVED by Aid. Brooine, 

THAT Clauses 7 and 8 of the report of the Board of Administration 
(Works and Utility matters), dated May 22, 1970, be adopted. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 

(ii) Access to the Waterfront and Filling of the Beach 
Area fronting Jericho Tennis Club (Clause 10) 

MOVED by Aid. Phillips, 

THAT Clause 10 of the report of the Board of Administration 
(Works and Utility matters), dated May 22, 1970, be adopted; 

FURTHER the Board of Administration be requested to submit a 
progress report to Council respecting parking proposals to accom- 
modate the Royal Vancouver Yacht Club requirements, as referred to 
in Council resolution of April 7, 1970, when the City Engineer and 
City Planner were directed, in cooperation with the Park Board, to 
consider proposals and recommend an alternate acceptable plan to a 
previous proposal which was not proceeded with, re the area near 
Pioneer Park. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
Works and Utility (cont'd ) 

(iii) City of White Rock's request to dispose 
of Garbage at Vancouver's Delta Landfill 
Site (Clause 12) 


The Board of Administration submitted for Council consideration 
request from the City of White Rock for permission to dispose of 
its garbage at Vancouver's Delta landfill site. Details of the 
arrangements with Delta are referred to, it being pointed out that 
the small amount of garbage involved can be handled at the Delta 
site and will have no material effect on the life of the disposal 
site. White Rock will pay the regular charges. 

MOVED by Aid. Broome, 

THAT the City of White Rock be permitted to dispose of its 
garbage at the Delta landfill site, subject to satisfactory 
arrangements to the City Engineer and six months cancellation. 

- CARRIED 

(iv) Closing 11th Avenue between Heather Street 
and Ash Street and portion of the lane west 
of Ash Street north of 11th Avenue (Clause 13 ) 

MOVED by Aid. Broome, 
THAT 

(a) this clause be approved; 

(b) the street and lane be conveyed for hospital purposes 
only, for a nominal sum; it being understood that when the street 
and lane are no longer required for hospital purposes, such will 
revert back to the City of Vancouver; 

(c) the Board of Administration be requested to report on the 
parking situation generally with respect to the Vancouver General 
Hospital operation. 

- CARRIED 

(v) Balance Works and Utility Matters 

MOVED by Aid. Linnell, 

THAT Clauses 1 to 6 inclusive, 9, 11 and 14 of the report of 
the Board of Administration (Works and Utility matters) , dated 
May 22, 1970, be adopted. 

- CARRIED 

Social Service and Health Matters 

(i) Public Bathing Facilities in 
Skid Road Area (Clause 3) 

The Board of Administration advised of communication from 
Mr. Roy Coveney, President, 'Residents of Gastown*, requesting the 
establishment of a facility in the Skid Road area for both public 
bathing and delousing. The Board of Administration submitted a 
report from the Medical Health Officer outlining the situation as 
far as public bathing facilities are concerned for transients. 
The Medical Health Officer gives detail of the facility and 
operating program which would have to be developed to comply with 
the apparent need in the area. 

cent 'd , . . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Public Bathing Facilities in 
Skid Road Area (cont'd) 


MOVED by Aid. Linnell, 

THAT establishment of such facilities in the Skid Road area 
be approved in principle, subject to a report on the financial 
aspects . 

- CARRIED 

(ii) Balance Social Service and Health Matters 

MOVED by Aid. Phillips, 

THAT Clauses 1 and 2 of the report of the Board of Adminis- 
tration (Social Service and Health matters), dated May 22, 1970, 
be adopted. 

- CARRIED 

Harbours and Parks Matters 

Alternate City Representative to the 
Vancouver Port Development Committee 

MOVED by Aid. Hardwick, 

THAT the report of the Board of Administration (Harbours and 
Parks matters), dated May 22, 1970, be adopted. 

- CARRIED 

Building and Planning Matters 

(i) Regional Development Brief : 

Planning Institute of British Columbia (Clause 2 ) 

The Board of Administration referred to information from the 
Planning Institute of British Columbia, particularly respecting 
regional development. The comments of the Director of Planning in 
respect of this information are contained in the Board of 
Administration report. 

MOVED by Aid. Hardwick, 

THAT the organization be advised the Council is pleased to 
receive this information and is giving it study, and it will be 
taken into account in respect of long range planning. 

- CARRIED 

(ii) Alterations to Gasoline Service Station 
at 598 East 15th Avenue (Clause 1) 

MOVED by Aid. Linnell, 

THAT Clause 1 of the report of the Board of Administration 
(Building and Planning matters), dated May 22, 1970, be adopted. 

- CARRIED 

Licenses and Claims Matters 

Claim of Arbena Coffin 

MOVED by Aid. Linnell, 

THAT the report of the Board of Administration (Licenses and 
Claims matters), dated May 22, 1970, be adopted. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont 'd ) 
General Report (cont'd) 
Finance Matters 

(i) Scavenging Billing: 
Minimum Charge (Clause 1 ) 

The Board of Administration submitted report from the Director 
of Finance on the question of billing service users for small 
amounts owing. The Council's consideration is requested to choose 

(a) instituting a minimum charge of $1,00 per two month 
billing period on private dwelling scavenging billing 
accounts, or, 

(b) specifying that bills for less than $1.00 not be sent to 

the customer ; the amounts to be written off 

MOVED by Aid. Calder, 

THAT proposal (b) be accepted. 

(not put) 

MOVED by Aid. Broome, 

THAT the whole matter be referred to the Standing Committee 
on Finance for consideration, 

- CARRIED 

(ii) N.H.A. Financing of Pollution Control (Clause 4 ) 

The Board of Administration submitted the following report of 
the Director of Finance: 

"For the information of members of Council who will be 
delegates to the Canadian Federation of Mayors and Munici- 
palities 1970 Conference, the letter dated April 8th from 
C.F.M.M. on the above item is circulated. The financing 
referred to is for the type of projects done by the Greater 
Vancouver Sewerage and Drainage District in this area, and 
accordingly the matter was dealt with by that District. 

A copy of a telegram sent by the District Chairman in 
response to the letter is also circulated. 

I have discussed the matter with the City Engineer and we are 
both in accord with the District's responses as follows: 

(a) We are opposed to a reduction of N.H.A. financing from 
the two- thirds to one half of the cost. 

(b) We are opposed to approval for the cost of the portion of 
a project that can be completed in one year, and feel that 
approval of the financing of a project in its entirety is 
necessary before the project is commenced." 

MOVED by Aid, Phillips, 

THAT the information in this clause be received and the Chairman 
of the Greater Vancouver Sewerage and Drainage District be advised 
the Council extends its full support to the telegram forwarded by 
the Chairman to the C.F.M.M. Pollution Control Committee. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
Finance Matters (cont'd) 

(iii) Grant for the Regional Conference of the 
International Municipal Signal Association (Clause 5 ) 

This matter was deferred for consideration at a Council 
meeting when an appropriate number of Council members will be 
present . 

(iv) Artifical Turf: 

Empire Stadium (Clause 7) 

In considering this clause the Deputy Mayor submitted a 
statement from the 3 M Company respecting guarantees on the 
Tartan turf at Empire Stadium, reiterating the five year guarantee 
and concluding that the company deems it important that the field 
perform to everyone's complete satisfaction for a long time, 

MOVED by Aid. Broome, 

THAT Clause 7 of the report of the Board of Administration 
(Finance matters), dated May 22, 1970, be adopted. 

- CARRIED 

(Alderman Hardwick is recorded in the negative) 

(v) Vancouver Rental Accommodation 
Grievance Board; Staff (Clause 9 ) 

The Board of Administration submitted report from the City 
Clerk in the matter of accommodation and clerical assistance for 
the Vancouver Rental Accommodation Grievance Board, The increase 
in the demands being made upon this Board is referred to, con- 
cluding with the following recommendations: 

"Having in mind that the Council on May 12th approved the 
continuance of the Board in its present form, and it being 
quite apparent that the staff could not be less than one 
person and the present rate of increase in work requires 
two, it is RECOMMENDED as follows: 

(a) THAT the position of Secretary to the Board be now 
filled on a permanent basis and that the Personnel 
Department be requested to classify the position; 

(b) THAT a temporary Clerk-Typist be engaged, also to be 
classified by the Personnel Department, and authority 
be given to provide the necessary furniture to 
accommodate the position," 

MOVED by Aid, Broome, 

THAT the foregoing recommendations of the City Clerk be 
approved . 

- CARRIED 

(vi) Balance Finance Matters 

MOVED by Aid, Broome, 

THAT Clauses 2, 3, 6 and 8 of the report of the Board of 
Administration (Finance matters), dated May 22, 1970 be adopted. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

B. Personnel Matters, 

Regular, May 8, 1970 

Salary Adjustment: One Position 
Health Department 


MOVED by Aid. Broome, 

THAT the report of the Board of Administration (Personnel 
matters. Regular), dated May 8, 1970, be adopted, 

- CARRIED 

C. Personnel Matters, 
Supplementary, May 22, 1970 

MOVED by Aid, Broome, 

THAT the report of the Board of Administration (Personnel 
matters. Supplementary), dated May 22, 1970, be adopted. 

- CARRIED 

D . Property Matters, May 22, 1970 

(i) Haro-Smithe Connector (Clause 9 ) 

The Board of Administration submitted a report of the Supervisor 
of Property and Insurance, the Director of Planning and the City 
Engineer in connection with the Haro-Smithe Connector, particularly 
subdivision and disposal of surplus lands at Haro and Burrard 
Streets. The following recommendations are contained in the report: 

"(a) That the plan of subdivision as submitted be approved 

in principle and the Director of Planning be authorized 
to make application for rezoning to CM 2 Commercial, 
subject to the usual procedures, 

(b) That the Supervisor of Property and Insurance be 
authorized to conclude negotiations with the B.C. A, A, 
for the sale of the N 35' - of closed Haro Street at 
a price of $144,375.00, subject to consolidation with 
Parcel E and the eJ Lot 16, Block 5, D.L, 185, to form 
one parcel, 

(c) That the remaining portion of Haro Street and the 
residual City-owned lands South thereof be consolidated 
into one parcel and advertised for sale, 

(d) That the request for extension of leases be referred 
to Council for its decision." 

MOVED by Aid, Hardwick, 

THAT recommendations (a) , (b) and (c) be laid over for two 
weeks to allow the Board of Administration to report on the 
desirability of including the Haro diversion property with the 
Robson Street property as a possible comprehensive block develop- 
ment as was accomplished in the Georgia-Pender area, 

- CARRIED 

MOVED by Aid, Broome, 

THAT lease extensions referred to in this clause be not 
granted but that after the lease expirations, such leases be 
continued on a month to month basis. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

(ii) Balance Property Matters 

MOVED by Aid. Linnell, 

THAT Clauses 1 to 8 inclusive and 10 and 11 of the report 
of the Board of Administration (Property matters) , dated May 22, 
1970, be adopted, 

- CARRIED 

E . Protective Crowd Control Equipment 

The Board of Administration, under date of May 22, 1970, 
reported on communication from the Board of Police Commissioners 
concerning protective crowd control equipment. The Police 
Commission requests the Council reconsider its previous decision 
in this matter. 

The Board points out that the Police Department had requested 
250 riot helmets, 100 detachable face shields and nape protectors 
for helmets in stock and 150 (36") riot sticks. During budget 
review only 100 detachable face shields and nape protectors for 
helmets in stock were approved. 

A number of letters have been received from individuals and 
organizations both in support of the Police Commission's request 
and against the request. In some cases organizations have asked 
an opportunity to appear before the Council on the matter and 
particularly in this regard, an evening meeting be held. 

MOVED by Aid. Phillips, 

THAT 150 riot helmets, with detachable face shields and nape 
protectors be approved; 

FURTHER THAT, in the matter of riot sticks, this consideration 
be deferred to the next meeting following the hearing of 
delegations as requested. 

(for Council action 
see pages 12 & 13) 

MOVED by Aid. Broome, in Amendment, 

THAT the total request of the Chief Constable in respect 
of protective crowd control equipment, as requested in the 1970 
budget application, be approved. 

(for Council action 
see pages 12 8s 13) 


A recorded vote was requested on these motions. 


MOVED by Aid. Hardwick, 

THAT this matter be laid on the table until delegations 
requesting to appear before Council are heard. 

(withdrawn 
see page 12) 


The Council recessed 
Camera ' in the Mayor 
to reconvene in open 


at approximately 10:45 a.m. to reconvene 'In 
's Office following which the council recessed 
session in the Council Chamber at 2:00 p.m. 
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The Council reconvened in open session in the Council Chamber 


at approximately 2:15 p.m., still in Committee of the Whole, His 
Worship the Deputy Mayor in the Chair, and the following members 
present : 


1. Dunsmuir-Melville Connector: Replotting 
Opportunities in the Three Block Area 
bounded by Pender, Burrard, Georgia and 
Thurlow Streets 


The Council further considered the following recommendations 
in the Board of Administration report of May 7, 19 70: 

"3. Council approve the use of the triangular parcel of land 
bounded by the Dunsmuir-Melville Connector, Burrard Street 
and the centre line of Melville Street for public open 
space and in order to do this: 


(a) Council establish a Committee to negotiate with 
the Provincial Government for the inclusion of 
their site at a nominal sum as part of the public 
open space 

(b) Council indicate whether their officials should 
negotiate with Dominion Construction with respect 
to subsurface parking or offer the site for open 
tenders at a later stage." 

(Recommendations 1 and 2 in this report were approved 
by Council on May 12, 1970.) 


The President of Bowell McLean Motor Co. Ltd. appeared and 
submitted a brief dated May 26th setting out the company's position 
insofar as the Dunsmuir-Melville Connector affects its operations 
and in respect of the possible future use of the triangular piece 
of land bounded by the Connector, Burrard Street and the centre 
line of Melville Street, for open public space. 

A communication was noted from the Town Planning Commission 
enclosing a resolution that recommendation 3(a) be adopted and 
effort be made to retain the triangular area as a public open space. 

The Superintendent of Parks advised by telephone of the Park 
Board resolution to the effect that the Council is urged to approve 
the triangular portion for public open space. 

MOVED by Aid. Linnell, 

THAT the following be approved: 


"Council approve the use of the triangular parcel of land 
bounded by the Dunsmuir-Melville Connector, Burrard Street 
and the centre line of Melville Street for public open space 
and in order to do this Council establish a Committee to 
negotiate with the Provincial Government for the inclusion 
of their site at a nominal sum as part of the public open 


PRESENT : 


His Worship the Deputy Mayor (Alderman Sweeney) 
Aldermen Broome, Calder, Hardwick, Linnell, 
Phillips and Wilson 


ABSENT : 


His Worship the Mayor (Civic Business) 
Alderman Adams (Civic Business) 
Alderman Bird (Civic Business) 
Alderman Rankin (Leave of Absence) 


DELEGATIONS, UNFINISHED BUSINESS, AND BOARD OF 
ADMINISTRATION AND OTHER REPORTS 


space . 


II 


Cont'd. 
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DELEGATIONS, UNFINISHED BUSINESS, AND BOARD OF 
ADMINISTRATION AND OTHER REPORTS (Cont'd.) 

Dunsmuir-Melville Connector: Replotting 
Opportunities in the Three Block Area 
bounded by Pender, Burrard, Georgia and 
Thurlow Streets (Cont'd. ) 


FURTHER THAT it be indicated to the appropriate City 
Officials that they should negotiate with Dominion Construction Co. 
Ltd. and Bowell McLean Motor Co. Ltd. respecting sub-surface parking 
and that the Board of Administration report back on the financial 
implications of this proposal, having regard to the representations 
of the Bowell McLean Motor Co. Ltd., the report of the Properties 
and Insurance Department, and the availability of land for downtown 
open space for possible trade. 

- CARRIED 

MOVED by Aid. Wilson, 

THAT the communication from the Town Planning Commission and 
information from the Park Board be received. 

- CARRIED 


2. Application to Rezone: 
4718 Clarendon Street 

The Board of Administration report of May 1, 19 70, dealing 
with application of Mr. D.N. Guenther to rezone 4718 Clarendon 
Street from an RS-1 One Family Dwelling District to an RT-2 Two 
Family Dwelling District was further considered. In this regard 
Mr. Guenther appeared before Council and submitted a brief dated 
May 21, 19 70. 

In the Board report the Director of Planning recommends the 
recommendations of the Technical Planning Board and the Town 
Planning Commission as set out in a July 26, 1968, Board of Adminis- 
tration report, be endorsed, namely, the application be not approved, 
as such rezoning would establish an isolated RT-2 Two Family Dwelling 
District within a One Family Dwelling area. 

MOVED by Aid. Broome, 

THAT the application be not approved, pursuant to report of 
the Board of Administration and the Director of Planning. 

- CARRIED 


3. Satellites Motorsport Club: 
Use of Callister Park 


A delegation from the Satellites Motorsport Club appeared in 
support of its communications dated May 8, 1970 and April 27, 1970, 
requesting the Council give consideration to the present arrangement 
their organization has in the use of Callister Park during the year 
1970 for demolition derbies which have been operating since 1966. 

In this connection the organization filed a brief dated May 
26th, as well as a large petition favouring their position. The 
Club, in speaking to the matter, requested they be permitted to 
continue their derbies in future years as well. 

The matter is raised at this time in view of the proposal to 
lease Callister Park to the Pacific Coast Soccer League. 

. . Cont'd. 
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DELEGATIONS AND BOARD OF ADMINISTRATION AND OTHER 
REPORTS (Cont'd.) 


Satellites Motorsport Club: 
Use of Callister Park (Cont'd. ) 

A letter was received from Mrs. J. Slater favouring the 
continued use of Callister Park by Satellites Motorsport Club. 


MOVED by Aid. Hardwick, 

THAT this whole matter be deferred for consideration later 
this day when the report of the Standing Committee on General 
Purposes is under consideration dealing with the matter of lease of 
Callister Park to the Pacific Coast Soccer League. 

- CARRIED 
(See Pages 19 & 20) 

F. Parade; Vietnam Action Committee 

The Board of Administration under date of May 22, 19 70, 
submitted a report from the City Engineer advising of an application 
from the Vietnam Action Committee for permission to hold a parade in 
the downtown area on Saturday, May 30th, to protest the United States 
invasion of Cambodia. The assembly area is proposed as Victory 
Square and the dispersal point at the United States Consulate. The 
request is made also for use of a sound truck. The proposed parade 
route is set out. 

In a later report by the Board of Administration under date 
of May 25, 1970, the Deputy City Engineer has advised that the 
Vietnam Action Committee, following discussions with the Royal 
Canadian Legion, Pacific Command, wish to amend the request for the 
assembly area to be either at Victory Square Park removed from the 
Cenotaph or at Hamilton Street, Hastings to Pender and this portion 
of Hamilton Street be closed accordingly for the purpose. 

Advice was received from the Park Board that Victory Square 
was not approved as an assembly point. Letters of objection to the 
use of the Cenotaph or Victory Square were received from a number 
of service organizations, the Chairman of the Remembrance Day 
Observance Committee, and an individual. 

A representative of the Vietnam Action Committee appeared 
before Council asking that Hamilton Street be closed for a period of 
time prior to the parade in order that information may be given out 
to the public. 

MOVED by Aid. Phillips, 

THAT the Council approve Hamilton Street as an assembly area 
from Hastings to Pender Street, but a sound truck be not permitted. 

(Not Put) 

MOVED by Aid. Wilson, in Amendment, 

THAT the words 'Hamilton Street as an assembly area from 
Hastings to Pender Street' be struck from the motion of Alderman 
Phillips and in lieu thereof the following be substituted: 

"an assembly point at a location a minimum of one block 
removed from the Cenotaph site acceptable to the Traffic 
Department" 

(Not Put) 


. Cont'd. 
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DELEGATIONS AND BOARD OF ADMINISTRATION AND OTHER 
REPORTS (Cont'd.) 

Parade: Vietnam Action Committee (Cont'd.) 


MOVED by Aid. Broome, in Amendment to the Amendment, 
THAT the following words be added: 

"FURTHER THAT no parade permit shall be granted unless a 
bond of $1,000 is arranged to cover any damages which 
may result from this parade." 

(Not Put) 


It was agreed to defer this item until later this day following 
a report from the officials after discussing the question again with 
the representative of the Vietnam Action Committee, particularly the 
matter of alternative assembly sites. 

(See Pages 18 & 19) 


Protective Crowd Control Equipment (Cont'd. ) 


Earlier in the day the Council considered the Board of 
Administration report of May 22, 1970, forwarding a Police Commission 
communication requesting the Council reconsider a request for 250 
riot helmets with detachable face shields and nape protectors and 
150 (36") riot sticks. Alderman Hardwick in the earlier consideration 
moved the matter be laid on the table pending the hearing of dele- 
gations, however, at this point the Alderman was granted permission 
to withdraw that motion. 

After due consideration, it was 

MOVED by Aid. Phillips, 

THAT 150 riot helmets with detachable face shields and nape 
protectors, as requested by the Chief Constable, be approved and 
consideration of the 100(36") riot sticks be deferred pending the 
hearing of delegations pursuant to requests received. 

(See Page 13) 
MOVED by Aid. Broome, in Amendment, 

THAT the full requests of the Chief Constable in respect of 
protective crowd control equipment be approved. 

(Lost) ** 

A recorded vote on the Amendment was requested. The record 
therefore is as follows: 

FOR THE AMENDMENT AGAINST THE AMENDMENT 

Alderman Broome Alderman Hardwick 

Alderman Wilson Alderman Linnell 

Deputy Mayor Sweeney Alderman Phillips 

Alderman Calder 

The Amendment was declared - LOST** 

The motion of Alderman Phillips was further considered and a 
request for separation of the motion into two parts was made. The 
motion, therefore, was considered accordingly as follows: 


. Cont'd. 
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Protective Crowd Control Equipment (Cont'd.) 


MOVED by Aid. Phillips, 

THAT 150 riot helmets with detachable face shields and nape 
protectors, as requested by the Chief Cons talkie, be approved. 


- CARRIED 


MOVED by Aid. Phillips, 

THAT consideration of the 100 (36") riot sticks be deferred 
pending the hearing of delegations pursuant to requests received. 


(Carried) * 


A recorded vote was reques 
follows : 

FOR THE MOTION 

Alderman Hardwick 
Alderman Linnell 
Alderman Phillips 
Alderman Calder 

The motion was declared 


The record, therefore, is as 

AGAINST THE MOTION 

Alderman Broome 
Alderman Wilson 
Deputy Mayor Sweeney 

- CARRIED* 


MOVED by Aid. Phillips, 

THAT the order of the Agenda be changed to allow consideration 
at this time of a Motion relating to Street Demonstrations. 

- CARRIED 


MOTIONS 

1 . Street Demonstrations 

On May 12, 19 70, Notice was called on a motion respecting 
Street Demonstrations. With the consent of Council, the Mover 
altered the motion and it now reads as follows : 

"THAT student, youth and Peace movement groups be 
requested to meet with the Director of Social Planning/ 
Community Development* and the Chief Constable or his 
nominee, to discuss setting up a system of monitors 
from within these groups to assist in heading off 
violence during demonstrations." 

- CARRIED 

[Jnderlined portion represents the change made.) 


During consideration of the 
observed a short recess. 


foregoing matters , 


the 


Council 


sol 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (Cont'd. ) 

G. Rezoning Application: S/S 10th Avenue 
between Victoria and Commercial 

The Board of Administration submitted a report, under date of 
May 22, 1970, of the Director of Planning regarding Rezoning 
Application: S/S of 10th Avenue between Victoria and Commercial, 
Lots 38-43, Block 162, D.L. 264A. An historical review is set out 
in the report, together with the position of the Technical Planning 
Board and the Town Planning Commission. The Board of Administration 
reconunended the Director of Planning 's report be received and the 
application referred to the forthcoming Public Hearing on June 18/ 
1970 . 

MOVED by Aid. Broome, 

THAT the foregoing recommendations of the Board of Adminis- 
tration be approved and the application, therefore, referred to the 
Public Hearing on June 18, 1970. 

- CARRIED 


H. Demolition of Building: 
833 Pacific Street 

The Board of Administration under date of May 21, 19 70, 
reported regarding the status of building at 833 Pacific Street 
which the Council is considering on the basis of demolition. The 
Director of Permits and Licenses reports in the Board of Adminis- 
tration report of May 21st that if the present situation continues, 
further deterioration will result. 

It is advised the Barrister for Leslie Investments Ltd. 
states he will not be appearing before the Council on this matter 
and does not object to the demolition resolution proposed. He 
intends forthwith to serve the necessary notice to the lessee and 
when the necessary legal procedures are effected, the Pacific Street 
property will be demolished. 

MOVED by Aid. Phillips, 

RESOLVED, and the Council of the City of Vancouver hereby 
declares that the building situate on Parcel "A" (see 410809L) of 
Lots Eighteen (18) and Nineteen (19) , Block One Hundred and Eleven 
(111) , District Lot Five Hundred and Forty-One (541) , Group One (1) , 
New Westminster District, Plan 210, in the City of Vancouver, and 
known as 833 Pacific Street, is a nuisance; 

BY THIS RESOLUTION the Council of the City of Vancouver does 
order that the said building be pulled down and the materials 
removed from the said lands and all excavations be filled up by the 
owner within sixty (60) days after the date of service of this order, 
pursuant to the provisions of the Vancouver Charter, S.B.C. 1953, 
Chapter 55, and amendments thereto; 

BY THIS RESOLUTION the Council of the City of Vancouver does 
further order that in case of default by the owner to comply with 
this order within the time herein limited, such pulling down, removal 
and filling up shall be done by John F. Aitken, Supervisor of 
Property and Insurance of the City of Vancouver, at the cost of the 
owner . 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (Cont'd.) 


I. Development Permits: Relaxation of 
Off-street Parking Spaces for 
55/57 Water Street and 110 Water Street 

The Board of Administration, under date of May 22, 19 70, 
submitted an information report from the Director of Planning 
regarding three development permit applications for proposed 
changes of use to existing buildings on Water Street. In each 
case, relaxation of off-street parking spaces was required. These 
development permit applications have been approved by the Technical 
Planning Board. 

MOVED by Aid. Broome, 

THAT this information be received. 

- CARRIED 



J. Social Service Department Matters 

(i) Social Service Department: Plan for 
Re-organization (Chairman's Report) 

MOVED by Aid. Linnell, 

THAT the report submitted by the Chairman of the Standing 
Committee on Health and Welfare, under date of May 20, 19 70, 
respecting 'Plan for Reorganization: Social Service Department' 
and dealing particularly with a meeting held with Provincial 
authorities be received for information. 

- CARRIED 


(ii) Social Service Department: 
Provincial Cost Sharing 

The Board of Administration, under date of May 22, 19 70, 
submitted a report of the Acting Administrator of the Social Service 
Department and the Administrative Analyst, following a meeting with 
Senior Provincial Officials arising out of a meeting held previously 
between certain Council representatives and Provincial authorities 
on reorganization. The officials referred to discussions with the 
Deputy Minister of Rehabilitation and Social Improvement on Provincial 
cost sharing and the Provincial Cabinet's freeze on its staff positions. 
In the matter of reviewing the Vancouver operation, with a view to 
suggesting economies, the Deputy Minister offered to send a consultant 
to Vancouver. Various other items discussed with the Deputy Minister 
are referred to in this report. It is concluded that the Deputy 
Minister was prepared to authorize extension of the cost sharing 
arrangements now in effect for various temporary positions. 

MOVED by Aid. Linnell, 

THAT this report be received for information and the Deputy 
Minister be requested to send a consultant to Vancouver as proposed. 

- CARRIED 


Cont'd. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (Cont'd. ) 

Social Service Department Matters (Cont'd.) 


(iii) Social Service Department: 

Accounting Section Staff Needs 

The Board of Administration, under date of May 15, 19 70, 
submitted a report from the Administrative Analyst, the Assistant 
Director of Finance and the Acting Social Service Administrator, in 
the matter of additional staff for the Accounting Section of the 
Social Service Department. The following is extracted therefrom: 

"'It is recommended that: (I) the following additional staff 
be hired until December 31, 1970, pending completion of 
the organizational review. 


1530 West 8th Avenue 


Ih months 


1 Clerk III $526.00 $3,945.00 

1 Clerk Typist III 441.00 3,308.00 

2 Clerk Typist II 372.00 5,580.00 

2 Clerk Typist I 319.00 4,785.00 

South, East & Single Men's Unit 

3 Clerk Typist II 372.00 8,370.00 


25,988.00 

12% Fringe Benefits 3,119.00 


$29,107.00 


50% sharable under Canada 

Assistance Plan 14,553.00 


City's share $14,554.00 

The proposed classifications have been discussed with the 
Director of Personnel Services, who is in agreement. 

(II) the following items of furniture be purchased. 

8 electric typewriters $420.00 $3,360.00 

3 typist desks 180.00 540.00 

3 typist chairs 40.00 120.00 

8 mobile file trays 36.00 288.00 


$4,308.00 

5% sales tax 215.00 


$4,523.00 


The Comptroller of Accounts advises funds can be obtained 
from the Contingency Reserve Fund. These equipment items 
may be reduced depending upon the availability of supplies 
of furniture from other departments of the City. ' 

This matter has been discussed with the Business Manager 
of the City Hall Employees' Union who concurs in the 
recommendation . " 


Cont'd. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (Cont'd.) 


Social Service Department Matters (Cont'd. ) 

Social Service Department: 

Accounting Section Staff Needs (Cont'd. ) 

The Board of Administration recommends as follows: 

"The foregoing recommendations of the Administrative Analyst, 
Assistant Director of Finance and Acting Social Service 
Administrator be adopted and funds estimated to amount to 
$19,0 77.00 be provided from Contingency Reserve Fund for 
the balance of 19 70. However, it is further recommended 
that the situation be under continuous review until the 
end of the year." 


MOVED by Aid. Broome, 

THAT the foregoing recommendations be approved. 


The Board of Administration under date of May 22, 19 70, 
reported as follows : 

"Having regard to the fact that the Minister of Social 
Improvement, Rehabilitation and Human Resources, The 
Honourable P. A. Gaglardi, has intimated that there is a 
freeze on positions in the Provincial Service and that 
the Government is unable to offer financial aid to the 
City in respect of additional staff, your Board offer the 
following suggestions for Council consideration: 


1. That Council issue a policy directive to the Social 
Service Department that staff effort be concentrated on 
determining eligibility and the issuance of cheques for 
social assistance allowances, overages, etc. ; 

2. That the work of social services be concentrated on those 
persons on social allowances who are most likely to become 
independent because of rehabilitation efforts; 

3. That the Administrative Analyst and the Acting Social 
Service Administrator report to Council as soon as 
possible as to how the above policies would be implemented; 

4. In the meantime, there be a freeze on any vacancies which 
might arise among Social Workers with the intent that a 
better staff balance be obtained between financial support 
and social work; 

5. That the above officers continue their discussions with the 
officials of the Provincial Department of Social Improvement, 
Rehabilitation and Human Resources so that their reaction to 
any recommendations under item 3. above, will be known, and 
that revised cost-sharing arrangements be included as part 

of the discussions." 


CARRIED 


(iv) Reorganization: Social Service Department 
(Board of Administration Report) 


Cont'd. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (Cont'd. ) 
Social Service Department Matters (Cont'd.) 
Reorganization: Social Service Department (Cont'd. ) 

MOVED by Aid. Hardwick, 

THAT Item No. 1 quoted above be approved. 

- CARRIED 

MOVED by Aid. Hardwick, 

THAT Item No. 2 quoted above be referred to the Standing 
Committee on Health and Welfare. 

- CARRIED 


MOVED by Aid. Linnell, 

THAT Item No. 3 quoted above be approved, after changing 
the word 'policies' to read 'policy'. 

- CARRIED 

MOVED by Aid. Linnell, 

THAT Item No. 4 quoted above be changed to read as follows: 

"In the meantime the total complement of the Social 
Service Department remain the same as established by 
the 1970 budget and the Board of Administration be 
granted authority to vary the classifications within 
this complement. Further, the Union be so advised." 

- CARRIED 

MOVED by Aid. Hardwick, 

THAT Item No. 5 quoted above be approved. 

- CARRIED 

MOVED by Aid. Hardwick, 

THAT the 'Bethell' report re the Social Service Department 
be made available to persons concerned in the Social Service field 
but, when such is the case, the Council's total action on the Board 
of Administration report of May 22, 1970, regarding reorganization 
also be forwarded. 

- CARRIED 


MOVED by Aid. Hardwick, 

THAT the experimental program in effect be reviewed by the 
Board of Administration. 

- CARRIED 


Parade: Vietnam Action Committee (Conf d. ) 


Further consideration was given to the application of the 
Vietnam Action Committee for permission to hold a parade in the 
downtown area on Saturday, May 30th. Permission is requested also for 
approval of an assembly area and the closing of Hamilton Street, 
Hastings to Pender, prior to the parade to allow dissemination of 
information to the public. A sound truck is also requested. Earlier 
in the proceedings when the matter was considered, the officials were 
asked to discuss again with the representative of the Vietnam Action 
Committee , assembly sites. The City Engineer reported orally. 


. . Cont'd. 
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Parade: Vietnam Action Committee (Cont'd. ) 

MOVED by Aid. Hardwick, 

THAT permission be granted to the Vietnam Action Committee 
for a parade on Saturday, May 30, 1970, subject to the assembly 
point being at an appropriate place on Homer Street, commencing at 
2:00 p.m. along a route to be approved by the City Engineer, and 
the provision of whatever controls are necessary; 

FURTHER THAT permission be not granted for use of a sound 

truck . 

(Amended) 


MOVED by Aid. Calder, in Amendment, 

THAT the words 'on Homer Street' be struck from the motion of 
Alderman Hardwick and the following be inserted in lieu thereof: 

'on a suitable off-street location, such as the C.B.C. 
site or the Queen Elizabeth plaza area' 

- CARRIED 


The motion, as amended and reading as follows, was put and 

- CARRIED 

"THAT permission be granted to the Vietnam Action 
Committee for a parade on Saturday, May 30, 19 70, 
siabject to the assembly point being at an appropriate 
place on a suitable off-street location, such as the 
C.B.C. site or the Queen Elizabeth plaza area, commencing 
at 2:00 p.m. along a route to be approved by the City 
Engineer, and the provision of whatever controls are 
necessary ; 

FURTHER THAT permission be not granted for use of a 
sound truck." 


K. Report of Standing Committee on 
General Purposes, May 7, 19 70 

It was agreed that the names of Alderman Calder and Alderman 
Hardwick would be added to the names of those present at this 
meeting of the Standing Committee. 

Callister Park: Retention for 

Soccer and Use for Demolition Derbies 

In the report of the Standing Committee on General Purposes 
it is recommended the leasing of Callister Park to the Pacific Coast 
Soccer League for development as a soccer facility be approved in 
principle, with certain provisos. 

Earlier in the proceedings, the Council received a large 
petition, letters and brief through the Satellites Motorsport Club 
urging Callister Park be made available to them to continue their 
19 70 demolition derby schedule which commenced May 17th and is due 
to be completed September 19th. The Club also requests consideration 
for continued occupancy of Callister Park for these demolition 
derbies . 

The Deputy Mayor informed Council that the Chairman of the 
Park Board has advised that that Board wishes to be heard on the 
matter. 


. . Cont'd. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (Cont'd. ) 

Report of Standing Committee on 
General Purposes, May 7, 19 70 (Cont'd. ) 

Callister Park: Retention for Soccer 
and Use for Demolition Derbies (Cont'd. ) 

MOVED by Aid. Broome, 

THAT the report of the Standing Committee be adopted. 

(Not Put) 


MOVED by Aid. Linnell, 

THAT this Standing Committee report be tabled until delegations 
wishing to speak on either this Standing Committee report or the 
demolition derby matter have an opportunity of being heard. 

- CARRIED 


MOVED by Aid. Broome, 

THAT the use of Callister Park as scheduled for demolition 
derbies in 19 70, be approved. 

- LOST 


(Alderman Wilson is recorded as voting against 
Alderman Broome's motion.) 


MOVED by Aid. Hardwick, 

THAT the present lease arrangements, permitting the Satellites 
Motorsport Club to conduct demolition derbies in Callister Park be 
continued until October 1, 19 70. 

- CARRIED 


L. Report of Standing Committee on 

Planning and Development, May 7, 1970 

MOVED by Aid. Hardwick, 

THAT, in respect of the report of the Standing Committee on 

Planning and Development dated May 7, 1970, Clauses 1 and 2, Part I, 

be adopted, and Clause 3, Part II, be received for information. 

- CARRIED 


M. Report of Standing Committee on 
Finance, May 14, 19 70 

In connection with the report of the Standing Committee on 
Finance dated May 14, 19 70, Council took action as follows: 

(i) 1970 Civic Grant Requests (Clause 1 ) 

It was agreed to defer this clause until sufficient Members 
of Council are present since grants are involved. 


. Cont'd. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (Cont'd.) 


Report of Standing Committee on 
Finance, May 14, 19 70 (Cont'd.) 

(ii) Tyne Street Underground Wiring Project (Clause 2 ) 

MOVED by Aid. Broome, 

THAT this clause be adopted, after adding the following 
words to the second recommendation: 


(iii) Balance of Report of 

Standing Committee on Finance 

MOVED by Aid. Broome, 

THAT Clause 3 of the report of the Standing Committee on 
Finance, dated May 14, 19 70, be received for information. 


In respect of condolences re the passing of Miss Moira Sweeny 


it was noted that a correction should be made in the spelling of the 
name . 


N. Report of Standing Committee 

on Transportation, May 14, 1970 

MOVED by Aid. Wilson, 

THAT Clauses 1 to 3 inclusive of the report of the Standing 
Committee on Transportation, dated May 14, 1970, be adopted. 


'and include the possibility of using the existing 
poles in the lane west of Tyne Street' 


CARRIED 


CARRIED 


CARRIED 


COMMITTEE OF THE WHOLE 


MOVED by Aid. Broome, 

THAT the Committee of the Whole rise and report. 


CARRIED 


MOVED by Aid. Broome, 
SECONDED by Aid. Linnell, 

THAT the report of the Committee of the Whole be adopted. 


CARRIED 
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BY-LAWS 

1. BY-LAW TO AMEND BY-LAW NO. 3575 BEING 

THE ZONING AND DEVELOPMENT BY-LAW (S/W Corner 12th & Cambie ) 

MOVED by Aid. Phillips, 
SECONDED by Aid. Broome, 

THAT leave be given to introduce a By-law to amend By-law 
No. 3575, being the Zoning and Development By-law, and the By-law 
be read a first time. 

- CARRIED 

MOVED by Aid. Phillips, 
SECONDED by Aid. Broome, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Phillips, 
SECONDED by Aid. Broome, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Deputy Mayor 
in the Chair. 

- CARRIED 

MOVED by Aid. Phillips, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Phillips, 
SECONDED by Aid. Broome, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Phillips, 
SECONDED by Aid. Broome, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal. 

- CARRIED 

(The By-law received three readings) 


2. DEBENTURE BY-LAW: $1,055,871.45 

MOVED by Aid . Broome , 
SECONDED by Aid. Wilson, 

THAT leave be given to introduce a By-law to contract a debt 
by the issue and sale of debentures in the aggregate principal 
amount of $1,055,871.45 in lawful money of Canada for certain 
pavement, curb and gutter, and sidewalk projects constructed as 
local improvements and for imposing an annual special rate on real 
property specially benefited by such local improvements, and the 
By-law be read a first time. 

- CARRIED 

MOVED by Aid. Broome, 
SECONDED by Aid. Wilson, 

THAT the By-law be read a second time. 

- CARRIED 


Cont'd. 
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MOVED by Aid. Broome, 
SECONDED by Aid. Wilson, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Deputy Mayor 
in the Chair. 

- CARRIED 

MOVED by Aid. Broome, 

THAT the Committee of the Whole rise and report 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Broome, 
SECONDED by Aid. Wilson, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Broome, 
SECONDED by Aid. Wilson, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal 

- CARRIED 

(The By-law received three readings) 


3. BY-LAW TO AMEND BY-LAW NO. 4299, BEING 
THE VEHICLES FOR HIRE BY-LAW 


MOVED Aid. Linnell, 
SECONDED by Aid. Wilson, 

THAT leave be given to introduce a By-law to amend By-law 
No. 4299, being the Vehicles for Hire By-law, and the By-law be 
read a first time. 

- CARRIED 

MOVED by Aid. Linnell, 
SECONDED by Aid. Wilson, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Linnell, 
SECONDED by Aid. Wilson, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Deputy Mayor 
in the Chair. 

- CARRIED 

MOVED by Aid. Linnell, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Linnell, 
SECONDED by Aid. Wilson, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 


Cont'd. 
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VEHICLES FOR HIRE BY-LAW (Cont'd. ) 

MOVED by Aid. Linnell, 
SECONDED by Aid. Wilson, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal. 

- CARRIED 

(The By-law received three readings) 


4. BY-LAW TO AMEND BY-LAW NO. 419 3, 
BEING THE BUILDING BY-LAW 

MOVED by Aid. Broome, 
SECONDED by Aid. Calder, 

THAT leave be given to introduce a By-law to airtend By-law 
No. 4193, being the Building By-law, and the By-law be read a first 
time . 

- CARRIED 

MOVED by Aid. Broome, 
SECONDED by Aid. Calder, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Broome, 
SECONDED by Aid. Calder, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Deputy Mayor 
in the Chair. 

- CARRIED 

MOVED by Aid. Broome, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Broome, 
SECONDED by Aid. Calder, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Broome, 
SECONDED by Aid. Calder, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal. 

- CARRIED 


(The By-law received three readings) 
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5. BY-LAW TO AMEND BY-LAW NO. 406 8, 
BEING THE PLUMBING BY-LAW 


MOVED by Aid. Calder, 
SECONDED by Aid. Phillips, 

THAT leave be given to introduce a By-law to amend By-law 
No. 4068, being the Pluinbing By-law, and the By-law be read a first 
time . 

- CARRIED 

MOVED by Aid. Calder, 
SECONDED by Aid. Phillips, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Calder, 
SECONDED by Aid. Phillips, 

THAT Council do resolve itself into Committee of the Whole 
to consider and report on the By-law, His Worship the Deputy Mayor 
in the Chair. 

- CARRIED 

MOVED by Aid. Calder, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Calder, 
SECONDED by Aid. Phillips, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Calder, 
SECONDED by Aid. Phillips, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal. 

- CARRIED 

(The By-law received three readings) 


MOTIONS (Cont'd. ) 

2. Allocation of Land for Highway 

Purposes (3150 S.E. Marine Drive ) 

MOVED by Aid. Phillips, 
SECONDED by Aid. Wilson, 

THAT WHEREAS the registered owners have conveyed to the City o 
Vancouver, for highway purposes, the following lands: 

1. All that portion of Lot "B" , Block Eight (8), District 
Lots Three Hundred Thirty (330) and Three Hundred Thirty 
One (331) , Group One (1) , New Westminster District, 
shown outlined red on a plan prepared by A. Burhoe , B.C.L.S., 
sworn to on the 4th day of February, 1970, and marginally 
numbered LD 1176. 


. . . . Cont'd. 
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MOTIONS (Cont'd.) 

Allocation of Land for Highway 

Purposes (3150 S.E. Marine Drive) (Cont'd. ) 

AND WHEREAS it is deemed expedient and in the public 
interest to accept and allocate the said lands for highway purposes. 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
highway purposes, and declared to form and constitute portions of 
highway . 


- CARRIED 


3 . Leave of Absence: Alderman Broome 

MOVED by Aid. Linnell, 
SECONDED by Aid. Wilson, 

THAT Alderman Broome be granted leave of absence for the 
month of June . 

- CARRIED 


(During part of June Alderman Broome will be attending 
the Convention of the Canadian Federation of Mayors and 
Municipalities June 8 to 11 inclusive and attending to 
other civic business in Ottawa.) 


4 . Condolences: Mayor Lindsay, Deceased 

MOVED by Aid. Wilson, 

THAT the City Council extend condolences to the family of 
Mayor S. Lindsay of Kitimat who passed away recently; 

FURTHER THAT regrets be extended also to the Corporation 
of the District of Kitimat. 

- CARRIED 


5 . Authority to Proceed to Ottawa 

MOVED by Aid. Linnell, 
SECONDED by Aid. Broome, 

THAT Alderman Wilson and Alderman Broome while in the East attendi 

the C.F.M.M. Convention in the near future, be authorized to 
proceed to Ottawa to discuss civic business with the respective 
Government Authorities. 

- CARRIED 


6 . Centennial Matters 

MOVED by Aid. Phillips, 
SECONDED by Aid. Calder, 

THAT interested civic groups and individuals be invited to 
submit to the City suggestions for Centennial projects and such 
parties be advised of the grant available to the City in this 
regard . 

(Notice) 

Notice was called and recognized by the Chair. 
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ENQUIRIES AND OTHER MATTERS 


Alderman Wilson - commented with respect to traffic 

Cassiar and Hastings conditions in the area of Cassiar 

Streets and Hastings Streets and enquired 

of what progress was being made to 
improve the matter. He felt a 
report should be submitted and a 
copy submitted to the Hastings 
Chamber of Commerce. 
Alderman Linnell advised of 
having reported to Council of a meetinc 
with the Minister of Highways at 
Victoria. It was pointed out the 

Provincial Government probably would 
not be proceeding further in the mattei 
of Cassiar/Hastings grade separation 
or the Williams pedestrian overpass 
as well as the freeway link until: 

1. we (the City) arrange the financing 
and presentation of a financing 
formula ; 

2. they receive a definite freeway 
plan of the City of Vancouver; 

3. they receive the results of the 
Greater Vancouver Regional Transit 
Study now underway. 

It was agreed that the information 
from the Minister be sent to the 
Hastings Chamber of Commerce. 


Alderman Wilson - referred to the condition of the 

Boundary and Hastings boulevard at Boundary and Hastings 

with particular reference to the 
maintenance and asked for a report. 

The Deputy Mayor instructed the 
City Engineer accordingly. 


Alderman Calder - enquired of the widening schedule for 

Widening of Cambie Street Cambie Street South of 49th Avenue 

South of 49th Avenue and requested a report. 

The Deputy Mayor instructed accordingly 


Alderman Calder - referred to a recent incident where a 

Parking Garage: Seymour car drove off the ramp on the top of 

Stree t near Smithe the garage on Seymour Street near 

Smithe,and requested the City look 
into such parking arrangements to 
ensure the necessary protective 
measures are provided to prevent such 
occurrences . 


The Deputy Mayor directed the Board of 
Administration report accordingly. 
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Alderman C alder - 
Capilano Stadium and 
Recreational Programs 
in Riley Park 


referred to activities of the staff of 
the Social Planning/Community Develop- 
ment Department to assist youths in the 
Riley Park area in respect of appropriate 
recreational programs. In this connec- 
tion, he suggested consideration be 
given to making Capilano Stadium avail- 
able and suggested therefore the matter 
be referred to the Health and Welfare 
Standing Committee for study. 

The Deputy Mayor directed the matter 
to the Standing Committee for con- 
sideration . 


The Council adjourned at 5:25 p.m. 


******** 


The foregoing are the Minutes of the Regular Council meeting dated ^ ^ 
May 26, 1970, and the reports referred to are those on Page 
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MAY 22ND, 1970 


The following is a report of the Board of Administration: 


WORKS & UTILITY MATTERS 


CITY ENGINEER'S REPORT 
(dated May 22nd. 1970) 


1. Adjustment of 1970 Sewers Capital Budget 
"The 'Prior to Paving' classification contains the following 

item 

'3-03-02 - Union Street, Dunlevy Avenue 

to Hawks Avenue $ 50,000.' 

This item was included to provide for sewer reconstruction 
prior to paving of Union Street as a traffic artery tributary to the 
New Georgia Viaduct. Since viaduct traffic is to be routed to 
Prior Street, sewer reconstruction on Union Street is not urgent and 
may be advanced in connection with future paving or as the need arises. 

I RECOMMEND that Item 3-03-02, $50,000, in the 1970 Sewers 
Capital Budget, be cancelled and $50,000 added to Item 3-03-04. 
'Prior to Paving - Provision for Further Projects' ." 

Your Board RECOMMENDS that the foregoing be approved. 

2. Sewer on Welwyn Street between the Lane 

North of 28th Avenue and the Lane South of Kingsway 

"The existing sewer is too shallow and in poor condition. It 
should be replaced prior to paving of Welwyn Street. 

The estimated cost is $9,000. 

I RECOMMEND that $9,000. be appropriated from Item 3-03-04 
'Prior to Paving - Provision for Further Projects' in the 1970 Sewers 
Capital Budget." 

Your Board RECOMMENDS that the foregoing be approved. 

3. Sewer on 28th Avenue from James Street to Main Street 

"This sewer has been Inspected by T.V. and found to be in poor 
condition. Reconstruction is required prior to proposed paving. 

The estimated cost is $19,000. 

I RECOMMEND that $19,000 be appropriated from Item 3-03-04 
'Prior to Paving - Provision for Further Projects' in the 1970 Sewers 
Capital Budget." 

Your Board RECOMMENDS that the foregoing be approved. 
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U» Sewer in the lane south of Second Avenue between Larch Street 
♦ and Yew Street 


"The old sewer in this lane is too small to serve new apartment 
development and is generally in poor condition. Petitions for paving 
the lane have been received. 

As this is an area which will ultimately be converted to the 
separate system, the existing combined sewer should be replaced with a 
separate (twin) sewer. 

The estimated cost is $4,1,000. 

I RECOMMEND that the additional cost of the sanitary sewer, 
estimated at $8,000., be appropriated from Item 3-05-02 'Pollution 
Control, Provision for Further Projects' and $33,000 from Item 3-0U-03, 
'Reconstruction and Relief - Provision for Further Projects' in the 
1970 Sewers Capital Budget." 

Your Board RECOMMENDS that the foregoing be approved. 

5. Sewer on Ferndale Street between Victoria Drive 
and Lakewood Drive 


"This sewer has been inspected by T.V. and found to be in poor 
condition. Reconstruction is required prior to proposed paving. 

The estimated cost is $18,000. 

I RECOMMEND that $18,000 be appropriated from Item 3-03-0-; 
'Prior to Paving - Provision for Further Projects' in the 1970 Sewers 
Capital Budget." 

Your Board RECOMMENDS that the foregoing be approved. 

6. Sewer on Laburnum Street between A7th Avenue and 49th Avenue 

"This old sewer has been inspected by television and found to be 
in very poor condition. Spot repairs have been made to temporarily 
relieve flooding conditions, but the sewer should be replaced as soon as 
possible . 

The estimated cost is $15,300. 

I RECOMMEND that $15,300 be appropriated from Item 3-04-03 
'Reconstruction and Relief - Provision for Further Projects' in the 
1970 Sewers Capital Budget." 


Your Board RECOMMENDS that the foregoing be approved. 
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RECOMMENDATIONS ; 

7. Local Improvements - 
Initiative Principle 

First Step 

The City Engineer reports as follows: 

"I consider it advisable to carry out the following 
projects as Local Improvements: 

Pavement and Curbs 

Cordova St., Gore Ave. to Heatley Ave. 

Pavements and Curbs , Urban Renewal Area 

Cordova St. , Hawks Ave . to Campbell Ave. 
Cordova-Powell Connector, Cordova St. to Powell St. 

Lane Pavement, Urban Renewal Area 

Lane south of Powell St., Hawks Ave. to Cordova- 
Powell Connector 

P.C. Concrete Sidewalk, Urban Renewal Area 

Cordova-Powell Connector, Both Sides, Cordova St. 

to Powell St. 

The City's share of these improvements is available in the 
1970 Capital Budget." 


Second Step 

The Director of Finance submits the following report on the financial 
arrangements : 

"In accordance with the provisions of the Local Improve- 
ment Procedure By-law, I am submitting the City Engineer's 
report dated May 15, 1970. 

The estimated total cost of these improvements is 
$251,828 and the City's share of the cost is $174,142. 

I have to report that the necessary financial arrange- 
ments can be made to carry out this work." 

Your Board has decided that it is desirable to undertake the projects 
referred to and RECOMMENDS that: 

(a) the report of the City Engineer and Director of Finance be 
adopted . 

(b) the City-owned parcels shown on the list attached to the 
detailed Second Step Report for the local improvement projects 
be declared assessable. 


8. Street Lighting Local Improvements 
on "Initiative Principle" 

First Step 

The City Engineer reports as follows: 

"I consider it advisable to advance light standard 
projects as local improvements on both sides of the 
following streets: 
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Cordova/Powell Connector 
Powell Street 


Cordova Street 
Hawks Avenue 
Cordova Street 


Cordova St. to Powell St. 
Approx. 275 ft. east of Hawks Ave 
to approx. 100 ft. west of 
Raymur Ave . 

Hawks Ave. to Campbell Ave. 
Alexander St. to Powell St. 
Gore Ave. to Heatley Ave. 


The funds for the City's share of these improvements are 
available in the Street Lighting Capital Budget." 


Second Step 

The Director of Finance submits the following report on the financial 
arrangements : 

"In accordance with the provisions of the Local 
Improvement Procedure By-law governing Local Improve- 
ments, I am submitting the report of the City 
Engineer dated May 14, 1970. 

The estimated total cost of the light standard projects 
is $19,699.36 and the City's share is $9,268.15. 

I have to report that the necessary financial arrange- 
ments can be made to carry out this work." 

Your Board has decided that it is desirable to undertake the projects 
referred to and RECOMMENDS that: 

(a) The reports of the City Engineer and the Director of Finance 
be adopted. 

(b) The City-owned parcels shown under certain projects on the 
detailed Second Step report * be declared assessable for 
these projects. 

* This report on file with the City Clerk. 


9 . Local Improvements by "Petition" 
First Step 

The City Engineer reports as follow: 

"I consider it advisable to carry out projects for: 

Pavements and Curbs 

Lane Pavements 

P. C. Concrete Sidewalks 

shown in the attached schedule dated May 15, 1970, as 
local improvements. 

The City's share of these improvements is available 
in the 1970 Capital Budget." 


Second Step 

The Director of Finance submits the following report on the financial 
arrangements : 
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"In accordance with the provisions of the Local Improve- 
ment Procedure By-law, I am submitting the City Engineer's 
report dated May 15, 1970. 

The estimated total cost of these improvements is 
$830,227 and the City's share of the cost is $497,647. 

I have to report that the necessary financial arrange- 
ments can be made to carry out this work." 

Your Board has decided that it is desirable to undertake the projects 
referred to in the attached list and RECOMMENDS that: 

(a) the report of the City Engineer and Director of Finance be 
adopted . 

(b) the City-owned parcels shown on the list attached to the 
detailed Second Step report for the local improvement 
projects be declared assessable. 

(c) the following streets be designated as School Collector 
Streets for the purposes of Part I of the Local Improve- 
ment Procedure By-law: 

22nd Ave., Glendale St. to the lane east of Glendale St. 
Windermere St., 1st Ave. to the lane south of 1st Ave. 
Dumfries St., 28th Ave. to a pt. approx. 121 ft. north 

of 30th Ave. 


10. Access to the Waterfront in English Bay 
and Filling of the Beach Area fronting 
Jericho Tennis Club 


The Deputy City Engineer reports as follows: 
"Communications have been received from: 

(a) Mrs. M. Anderson regarding access to the waterfront 
in English Bay with specific referral to Wallace 
Street . 

(b) Mr. Rick Baker and Gwyneth Eisenback, et al , 
regarding the filling of the beach area fronting 
the Jericho Tennis Club premises. 

(I) Access to the waterfront at Wallace Street 

Mrs. Anderson inquires about the closing and sale of 
Wallace Street north of Point Grey Road to the Jericho 
Tennis Club and the elimination of access to the water- 
front at this location. 

In response to a similar inquiry, Mrs. Anderson was 
advised by letter dated April 26, 1966 by the Director 
of Planning that: 

(i) Council on July 7, 1953 authorized the sale of 
Wallace Street (33 feet wide) north of Point 
Grey Road to the Jericho Tennis Club subject 
to the Club dedicating the west 20 feet of 
Lot 11 to the City for access to the waterfront. 

(ii) Council in January, 1957, authorized the sale 
to Jericho Tennis Club of the west 20 feet of 
Lot 11 previously reserved for access to the 
waterfront . 
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(iii) Jericho Beach Park is only about 100 yards 

west of the west 20 feet of Lot 11 mentioned 
above and provides convenient access to the 
waterfront . 

Mrs. Anderson also inquires as to who maintains access to 
the waterfront at Dunbar, Balaclava and Trafalgar Streets. 
The City Engineering Department maintains the accesses 
at Dunbar and Balaclava Streets and the Park Board 
maintains the access at Trafalgar Street. 

(II) Filling of the beach area fronting Jericho 
Tennis Club 


(i) Jericho Tennis Club leases a waterlot from the 
Crown Provincial fronting the Club's premises. 
The permitted use of the waterlot is for the 
mooring of boats. 

(ii) The Club has resurfaced eight tennis courts 

which involved the removal of soil to permit 

the laying of drainage gravel and new surface 

material without altering the original level 
of the courts. 

(iii) Mr. Rhind (a club executive) has advised that 
the bank, being 16 to 20 feet above the beach, 
had become badly eroded and some of the fill 
from the tennis courts was placed at the bank 
to stave off further erosion. 

(iv) The fill extends about 20 feet at the base 
from the bottom of the bank to zero at the 
top of the bank. 

(v) Mr. Rhind has advised that the Club intends 
to plant the bank with ivy and ground cover 
plants and to remove any debris (3 or 4 pieces 
of concrete) . 

(vi) The Director of Planning has advised that no 
special approval would be required with regard 
to the Zoning and Development By-law for this 
bank replacement. The City Building Inspector 
has also advised that similarly no special 
building permit approval would be required." 

Your Board 

RECOMMENDS that the foregoing report of the Deputy City 
Engineer be received and a copy of the report be furrjished 
the writers of the communications. 


11. 1970 Paving Program - Strip Pavement on 
49th Avenue-Imperial Connector 

The Deputy City Engineer reports as follows: 

"Curbs and gutters are presently being laid on 49th 
Avenue between Victoria Drive and Tyne Street. Forty- 
ninth Avenue is a secondary arterial route and its 
easterly extension (49th Avenue- Imperial Connector) 
through the South East Sector, between T3me Street and 
Boundary Road has recently been constructed as a gravel 
road. It would be preferable to continue the curbs and 
pavement through this section at this time. However, 


Cont/d. 


Board of Administration, May 22, 1970 


MAY 2 6 1370 


522 

(WORKS - 7) 


Clause 11 Cont/d . 

due to the need to finalize the subdivision, and the 
absence of a registrable survey plan for the entire 
length of the Connector, we are unable to advance a 
local improvement pavement project. 

It is desirable to open this route to traffic and 
for this purpose, in order to provide a smooth, dust 
free surface for traffic that will be using this 
arterial route, it is proposed that a strip pavement 
22 feet wide be laid this year. It is anticipated 
that the fully improved pavement with curb and 
gutters will be completed within two years. ■ 

The funds required to construct the strip pavement 
this year would be a prior contribution of a portion 
of the City's share of the cost of constructing the 
permanent pavement under Local Improvement procedures. 

The estimated cost of constructing a strip pavement 
on the 49th Avenue-Imperial Connector is $9,000. 
Funds are available in Account Code Niomber 0145/7940 
'Major Streets Unallocated'. 

I RECOMMEND that : 

(a) The City Engineer be authorized to construct 
with City forces a 22 ft. wide strip pavement 
on the 49th Avenue-Imperial Connector. 

(b) Funds in the amount of $9,000 be appropriated 
from the Streets Capital Budget, Account Code 
Number 0145/7940 'Major Streets Unallocated'." 

Your Board RECOMMENDS that the foregoing report of the City Engineer 
be adopted. 


CONSIDERATION: 


12. City of White Rock's Request to Dispose 

of Garbage at Vancouver's Delta Landfill Site 

The City Engineer reports as follows: 

"A letter dated May 5, 1970 has been received from the 
City Clerk of the City of White Rock requesting per- 
mission to dispose of White Rock's garbage at Vancouver's 
Delta Landfill Site. The letter advises that the 
location presently being used as a disposal site by 
White Rock has unexpectedly been closed and they must 
make other arrangements by June 30, 1970. 

The Agreement between Delta and Vancouver concerning 
the operation of the landfill site provides that 'Only 
garbage and refuse collected from within the City of 
Vancouver or the Municipality of Delta will be accepted 
for the Sanitary Landfill Operation, provided however, 
that garbage and refuse may be accepted from other 
municipalities if the parties hereto so agree'. 
Verbal agreement has been received from Delta and a 
letter of confirmation is expected shortly. 
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White Rock has approximately 160 cubic yards of compacted 
garbage to dispose of weekly. This small amount can be 
handled with the present facilities at our Delta Landfill 
Site and will have no material effect on the life of the 
disposal site. White Rock is prepared to pay the regular 
charges for disposal. 

If Council agrees to accept White Rock's garbage at 
Vancouver's Delta Landfill Site it is suggested that any 
arrangement made be subject to six months cancellation." 

Your Board submits the matter to Council for CONSIDERATION. 


RECOMMENDATION & CONSIDERATION: 


13. Closing 11th Avenue between Heather Street 
and Ash Street and portion of the Lane west 
of Ash Street north of 11th Avenue 


The Deputy City Engineer reports as follows: 

The Vancouver General Hospital has acquired all the 
parcels on the south side of 11th Avenue between Heather 
Street and Ash Street and the B.C. Cancer Clinic has 
acquired all the parcels on the north side of this 
portion of 11th Avenue. 

A joint application has been received from the Hospital 
and the Cancer Clinic to acquire 11th Avenue between 
Heather Street and Ash Street and the Cancer Clinic has 
also applied to acquire the lane west of Ash Street 
from 11th Avenue to the lane north of 11th Avenue. 

I RECOMMEND that 11th Avenue between Heather Street 
and Ash Street and the lane west of Ash Street from 
11th Avenue to the lane north of 11th Avenue save and 
except the north 20 feet thereof, be closed and stopped 
up and conveyed to the abutting owners subject to the 
following conditions: 

(a) The south 33 feet of 11th Avenue to be conveyed 
to the Hospital to be consolidated with the 
Hospital property on the south side of 11th 
Avenue . 

(b) The north 33 feet of 11th Avenue to be conveyed 
to the Cancer Clinic to be consolidated with the 
Cancer Clinic's property on the north side of 
11th Avenue. 

(c) The closed lane to be consolidated with the Cancer 
Clinic's property. 

(d) Public utility easements to be reserved over the 
south 5 feet of the portion of 11th Avenue to be 
conveyed to the Cancer Clinic and the north 15 
feet of the portion of 11th Avenue to be conveyed 
to the Hospital. 

(e) The Hospital and the Cancer Clinic to pay all 
costs in the closing out of the closed street 
and lane. 

(f) An agreement satisfactory to the Corporation 
Counsel and the City Engineer. 


Cont/d. 
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The Supervisor of Property and Insurance has advised 
that the market value of the closed street and lane is 
$193,000.00. 

In all the municipalities in the Province except the 
City of Vancouver, all highway is vested in the Queen 
in the right of the Province. 

The Vancouver Charter, however, provides that the high- 
way in the City of Vancouver is vested in the City. 

The Director of Lands has advised that the Crown 
Provincial conveys highway to hospitals for a nominal 
sum with a restriction for hospital purposes only. 
In the event that the highway is no longer used for 
hospital purposes it reverts to the Crown. The 
Corporation Counsel has advised that similar arrange- 
ments could be made by the City in the conveyancing 
of highway to hospitals." 

Your Board 

RECOIVIMENDS that the foregoing report of the Deputy City 
Engineer be approved. The matter of the sale price of 
the closed street and lane is submitted for Council 
CONSIDERATION. 


RECOMMENDATION ; 

14. Replacement of Damaged Police Car 

The City Engineer and Chief Constable report as follows: 

"Vehicle No. 8159 a 1970 car belonging to the Police 
Department was recently involved in an accident which 
makes it uneconomic to repair. A replacement vehicle 
is required to allow normal police operation to be 
maintained. In view of the urgent need for the 
replacement car, immediate purchase is proposed. 

The City will not receive any insurance credit as a 
result of this accident. The cost of a replacement 
vehicle, including outfitting, is estimated at $3,100. 
The wrecked car will be disposed of at an estimated 
credit of $800. The net cost of the replacement 
vehicle will therefore be $2,300. The Comptroller of 
Accounts reports that funds can be provided from the 
Contingency Reserve. 

The City Engineer and Chief Constable RECOMMEND that 
$2,300 be allocated from Contingency Reserve for the 
purchase of a replacement car." 

Your Board 

RECOMMENDS the foregoing report of the above officials be 


adopted. 
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SOCIAL SERVICE & HEALTH MATTERS 


RECOMMENDATIONS: 


1. Co-operative Project with the 
Children's Aid Societies 


The Acting Social Service Administrator reports as follows: 

"Council on May 9, 1969 approved a co-operative project 
between the Social Service Department and the Children's 
Aid Society. It was agreed that the Vancouver Children's 
Aid Society would provide a Social Worker at their cost 
and the responsibility of the City Social Service Depart- 
ment would be only to provide office facilities to be 
located at the Social Service Department office and 
social assistance. 

(a) The project was started on June 9, 1969 with 
the assignment of one Social Worker who repre- 
sented the Children's Aid Society and the Catholic 
Family and Children's Services. 

The Children's Aid Society's detached worker 
dealt with the following type of cases coming 
to the department : 

(i) Unmarried mothers 

(ii) Young people between the ages of 16 
and 19 who have left home and who 
might become wards of the Children's 
Aid Society 

(iii) Young people who are presently wards 
of the Children's Aid Society 

(b) Because of the increasing demand for service, 
the Catholic Family and Children's Aid Services 
on February 3, 1970 added an experienced Social 
Worker on a half-time basis. A full time 
worker will be available May 1, 1970. 

(c) Statistical Analysis 

The attached table presents a complete picture 
of the activity for the period June, 1969 to 
January, 1970. 

This co-operative project is working satisfactorily to 

this department, the Children's Aid Societies and the clients 

concerned. 

RECOMMENDED that the project continues indefinitely with 
no cost to the City except the provision of office facilities 
for the two Social Workers at 1530 West 8th Avenue, and 
the cost of social assistance." 

Your Board 

RECOMMENDS the foregoing recommendation of the Acting 
Social Service Administrator be adopted. 
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2. Federal Provincial Study Group on 
Alienation - Group Pro.iect 

The Acting Social Service Department Administrator reports as 
follows : 

"The Federal Provincial study group on alienation has 
requested the participation of the Vancouver Social 
Service Department in an experimental group project 
involving social workers and recipients of social assis- 
tance. A four day group session (June 9 to June 12, 
1970) under the leadership of David Jackson and Associates 
Ltd. of Toronto, is planned at a local hotel. The pur- 
pose would be to study the relationship of public 
assistance recipient and the social worker and some of 
the problems that arise in this relationship. The 
Province and David Jackson and Associates Ltd. will pay 
all costs for the social assistance recipients. The 
City is asked to pay the accommodation and meals of staff 
members . 

RECOMMENDED that: 

(a) Two social workers, to be chosen by the Acting 
Social Service Administrator, be allowed to 
participate in the group project - one Provincial 
employee and one City employee for the four day 
period. 

(b) the expenses of the City employee be paid. 

(c) a sum of $30.00 per diem ($120.00) be provided 
to cover the cost. The Comptroller of Accounts 
has advised that there is sufficient funds in 
the 1970 budget to meet this cost." 

Your Board 

RECOMMENDS the foregoing recommendation of the Acting Social 
Service Administrator be adopted. 


CONSIDERATION ; 

3. Public Bathing Facilities in 
the Skid Road Area 


In February of this year a letter was received from Mr. Roy Coveny, 
directed to the City Clerk, in which he requested consideration of 
the establishment of a facility in the Skid Road area of Vancouver 
for both public bathing and delousing. The letter of request 
from Mr. Coveny is attached. The Medical Health Officer reports 
as follows : 

"The public bathing resources in the City of Vancouver 
for transients have been examined. In effect, there is 
no facility open to the public other than at the steam 
baths. Most large urban centres, particularly port 
cities, possess a public bathing facility accessible to 
any member of the transient public who has need of a 
place for washing and shaving. Vancouver has, in the 
past, had commercially operated resources, but the last 
of these is no longer in existence and Vancouver is, 
therefore, bereft of any such facility. It is estimated 
that, at times, up to 100 persons are not lodged in any 
formal accommodation on a given day and there is virtually 
no means for these persons to maintain cleanliness. This 
ntimber does not include any true transients that are 
literally in Vancouver for the day. 


Cont/d. 
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The City's only delousing station is found on the 
fifth floor of the Vancouver City Jail. This is 
a most unsuitable site for any persons who are 
not jail residents because of the security problems 
involved and the general inability of the Police 
to handle this service on behalf of the entire 
public. The problem of delousing persons is a 
major one for all the hostels and the missions 
operating in the Skid Road area of the city. It 
is considered necessary by nearly everyone in the 
area that a public facility be made more available. 
Many persons have observed an increase in the number 
of men infested with lice. 

Coincident with these investigations, it has been 
found recently that many of the lodging houses in 
the central area of the city are not operating up 
to the standards required under the Lodging House 
By-law. It is anticipated that a stricter enforce- 
ment of these provisions now being instituted will 
reduce the necessity of a public facility for many 
of the Skid Road residents, but even a complete 
compliance with by-laws will not remove totally the 
necessity for it. 

If a public facility for these two purposes is 
developed a solution would have to be found both 
for the creation of such a facility and the contin- 
uing operation of the facility. In order to comply 
with the apparent need in this area the following 
would have to be developed: 

(a) THE FACILITY 

(i) A delousing centre consisting of change-room, 
two showers, two washbasins and a water 
closet . 

(ii) This section to also have two laundromats 
and two dryers to clean the clothes worn 
by persons being disinfested. 
(iii) A separate section consisting of four showers, 
four washbasins, a water closet and a change- 
room available to persons who wish to wash- 
up and shave, but who are not there because 
of an infestation. 

(b) THE OPERATING PROGRAM 

(i) Open 8 hours on weekdays from 12 noon to 8 p.m. 
Opening on Saturdays ana Sundays for at least 
4 hours. During the entire opening hours 
supervision to be given by a fulltime attendant, 
(ii) For the delousing operation the centre should 
dispense and instruct persons in the use of 
"Carbamate", a dusting powder which can be 
applied to both the body and the clothing. 
The residual portion of Carbamate should be 
given to the person to take to his own abode 
in order to dust other clothing items and bed- 
sheets. This is a fairly recent development 
involving a very safe product and is widely 
recommended both because of its safety and its 
simplicity. 

(iii) It is proposed that all persons using these 

facilities register so that unsanitary conditions 
in lodging and other housing arrangements can 
be more readily identified for action by Health 


Cont/d. 
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Clause 3 Cont/d. 


Department staff. It is also proposed that, 
in order to make a proper use of this facility 
for the persons who need it, no charges be 
made directly to the persons using the facility. 


It would be possible for the City to operate the facility 
via contract, inviting any interested firm or agency to 
operate this facility in accordance with the specific terms 
of service and to the satisfaction of City officials. 

The creation of the facility is a matter of either inviting 
a firm or agency to establish this facility and lease it to 
the City of Vancouver or for the City itself to purchase or 
lease property and set up the required facilities. 

It would be possible for the Health Department to come up 
with a detailed recommendation on this facility, but the 
guidance of Council is sought before proceeding to develop 
an in-depth plan." 

Your Board requests that Council give CONSIDERATION to establishing 
a policy regarding a public bathing and delousing facility. 
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HARBOURS & PARKS MATTERS 


RECOMMENDATION ; 

1. Alternate City Representative to 

the Vancouver Port Development Committee 

The Director of Planning reports as follows: 

"The regular meetings of the Port Development 
Committee are normally held on Tuesdays, a time which 
conflicts with attendance at Council meetings by the 
City representative. Alderman Linnell. To ensure con- 
tinuity of representation, Mr. Gerard Farry of the 
Planning Department was appointed as alternate City 
representative to the Committee. Mr. Farry has 
recently left the City Service. 

It is recommended that Mr. Richard B. Hayward, Assistant 
Director, Long Range Planning, be appointed as alternate 
City representative to the Vancouver Port Development 
Committee to attend meetings when the City representative 
is to be absent." 

Your Board 

RECOMMENDS that the foregoing recommendation of the Director 
of Planning be approved. 


ADOPTION SEE ?.miS} ^^.f 
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BUILDING AND PLANNING MATTERS 


RECOMMENDATION 


1. Alterations to Gasoline Service 
Station at 598 East 15th Avenue 

rhe Director of Planning reports as follows: 

"The Imperial Oil Company Limited has filed Development Permit Ap- 
plication #52079 to modernize the existing building located at the 
south-west corner of Kingsway and Carolina Street. 

The site is located in a c-2 Commercial District and the Gasoline 
Service Station Location Policy as adopted by City Council on 
October 1st, 1968 permits consideration of alterations to the 
existing service station at this location. 

The Technical Planning Board and the Town Planning Commission recom- 
mend that Development Permit Application #52079 be approved in 
accordance with the submitted application, such plans and information 
forming part thereof, thereby permitting alterations to modernize 
the existing gasoline service station development located on this 
site, subject to the following conditions: 

(a) All landscaping is to be provided in accordance with the 
approved drawings within six months from the date of issuance 

of this development permit and thereafter permanently maintained 

(b) All treatment of the open portions of the site, other than the 
landscaping referred to in the preceding condition, is to be 
provided within 60 days from the date of issuance of this 
development permit, including surfacing, curbing and screening, 
and thereafter permanently maintained. 

(c) Any additional signs other than those indicated on the approved 
drawings to be first approved by the Director of Planning. 

(d) The development is to be carried out and maintained in accordanc 
with the approved drawings and Section 11 (10) of the Zoning 
and Development By-law." 

four Board RECOMMENDS that Development Permit Application #52079 be 
APPROVED in accordance with the recommendation of the Technical Planning 
Board and the Town Planning Commission. 


INFORMATION 


I. Regional Development Brief 

Planning Institute of British Columbia 

Council along with members of the Legislative Assembly, Regional 
Districts and other municipalities received a letter dated April 25th 
from the President of the Planning Institute of British Columbia. 

He submitted a further letter of the same date along with a brief 
addressed to the Honourable Dan Campbell, Provincial Minister of 
Municipal Affairs. The Brief entitled 'Regional Development - A 
Framework for Provincial Policy' proposes: 


cont/d 
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(a) Establishing closer co-operation between Provincial departments. 

(b) Dividing the province into eight economic regions. 

(c) Preparing broad provincial development programmes for these 
eight regions. 

(d) Using these programmes as a basis for policy formulation and 
decision-making by the Provincial departments and Crown 
Corporations and by the twenty-nine regional districts and their 
constituent municipalities. 

The Director of Planning reports as follows: 

"The views in the brief are not new. It has been suggested for some 
time that liaison between Provincial departments and others can be 
improved. It is understood that the Provincial Government is general 
working towards this objective. 

The suggestions in the brief are acknowledged to be only one of 
several ways of working towards the same goals. It is suggested 
therefore that Council may wish to receive the brief without 
comment and send a copy of this report and an acknowledgment to 
the President of the Planning Institute of B. C." 

"four Board submits the matter to Council for Information. 

(Copies of the Planning Institute brief are circulated for the 
information of Council.) 


* * * * * 


FOR ADOPTION SEE PA6E(S) i^ft.l. 
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LICENSES A^TD CLAIMS MATTERS 


RECOMMENDATION ; 

1. Claim of ARBENA COFFIN 

The Corporation Counsel reports as follows: 

"The claimant was injured and her vehicle was 
damaged as a result of a collision which occurred 
at an intersection being controlled by a reserve 
police officer. The claimant was proceeding on a 
through road when she collided with a vehicle which 
had been directed to proceed from a stop sign. No 
direction had been given to the claimant to stop. 

The claimant commenced an action and a proposed 
settlement arrived at between the claimant, the 
driver of the other vehicle and the City, Under 
the proposed settlement, the City will contribute 
$1,306,00, being 25% of the claim as originally 
presented , 

In my opinion, if the matter were to proceed to 
trial the City would be required to pay an amount 
in excess of that proposed in the settlement. 
Accordingly, I recommend that Council authorize 
payment of $1,306,00 in full settlement of this 
claim," 

Your Board 

RECOMMENDS that the recommendation of the Corporation 
Counsel be adopted, 

************ 


FOR AD0?i!0."3 SEE PAGE(S) 
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FINANCE MATTERS 


CONSIDERATION 


1. 


Scavenging Billing - Minimum Charge 


Your Board has received the following report from the Director 


"On occasion, usually as the result of a complaint, the question 
arises as to the validity of billing the City's service users 
for small amounts. The metered water accounts present no problem 
because the by-law specifies a minimum charge that prevents any 
bill of less than $7.24. In the scavenging billing system the 
container accounts are subject to a minimum of $6.50 for a 
billing period and the commercial accounts are subject to a $1.60 
minimum per billing period. The private dwelling accounts, of 
which there are approximately 1,800 are not subject to a minimum. 
It is possible for the City to send out bills for as low as $.20 
on these accounts if only one extra can was picked up from the 
dwelling during the two month period (in excess of the allowed 
two free cans per week) . The Scavenging By-law requires that 
these amounts be billed but it does give rise to the complaint 
regarding the silliness of billing small amounts. 

As the scavenging billing system is computerized it would be 
relatively easy to eliminate the problem by either not billing 
amounts of less than some specified amount, or instituting a 
minimum charge, say $1.00 for the two month period. 

I would therefore ask Council to consider the matter and preferably 
choose between 

(a) instituting a minimum charge of $1.00 per two month billing 
period on private dwelling scavenging billing accounts. 


(b) specifying that bills for less than $1.00 not be sent to 

the customer, but the amounts be written off (approximately 
$1,400 per year) . 

If Council has other suggestions these could certainly also be 
considered. Council's decision would be incorporated into the 
new Scavenging By-law presently being prepared by the Engineering 
Department . 

For the information of Council the total costs of recording, 
processing, preparing, mailing and receiving the payment for one 
scavenging bill is estimated to be 26. 6<: in 1970." 


of Finance: 


or 


Your Board submits the report of the Director of Finance for 
[Council consideration. 


:W 534 

Board of Administration, May 22, 1970 . |i^f|/^Y j 1970* ' ' ^^^^^^^^ ~ 
RECOyiMENDATIONS 

2 . Attack Warning Signal Agreement 

The Corporation Counsel submits the following report: 

"In March, 1960, the City entered into agreements with the 
Crown Federal to permit the installation and operation of 
sirens at the following locations: 

Fire Halls Nos. 3, 4, 6, 12, 13, 17, 18 & 19 

Pole Mounted - near 6th Ave. & Cassiar St. 

- near Charles St. & Salsbury Dr. 

- cor. 49th Ave. & Gladstone St. 

- near 1st Ave. & Yew St. 

- near 24th Ave. & Trafalgar St. 

The original agreements expired on March 31, 1970 and, the 
Base Commander of the Canadian Forces Base at Chilliwack 
has now written and requested that the City agree to enter 
into new agreements covering the sirens at the above locations 
for a further term of five years from the first day of April, 
1970, with an option in favour of the Crown for a further 
renewal of five years from 1975. The consideration for each 
of these agreements would be the sum of $1.00 per year, as in 
the previous agreements. 

This matter has been discussed with the City Building 
Inspector and the Assistant City Engineer, Electrical 
Division, and we would recommend execution of the agree- 
ments covering the sirens at the aforementioned locations . " 

Your Board RECOMMENDS that the foregoing report of the 
Corporation Counsel be adopted. 

3 . National Conference - 
Attendance of City Coroner 

On May 27, 1969, Council approved a revised roster of 
conferences which provided for attendance by the City Coroner at one 
regional conference each year, and one national conference every 
second year . 

The City Coroner attended a national conference in 1969 and 
under the present authorization is not eligible to attend one this 
year . 

The City Coroner is now requesting that his name be removed 
from the regional conference roster and it be instead place on the 
national conference roster on an annual basis. 


Your Board RECOMMENDS that the request of the City Coroner 
be approved. 
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INFORMATION 

4. C.F.M.M. Brief to Government of Canada - 

Item on N.H.A. Financing of Pollution Control 

The Director of Finance reports as follows: 

"For the information of members of Council who will be delegates 
to the Canadian Federation of Mayors and Municipalities 1970 
Conference, the letter dated April 8th from C.F.M.M. on the 
above item is circulated. The financing referred to is for 
the type of projects done by the Greater Vancouver Sewerage 
and Drainage District in this area, and accordingly the matter 
was dealt with by that District. 

A copy of a telegram sent by the District Chairman in response 
to the letter is also circulated. 

I have discussed the matter with the City Engineer and we are 
both in accord with the District's responses as follows: 

(a) We are opposed to a reduction of N.H.A. financing from 
the two- thirds to one half of the cost. 

(b) We are opposed to approval for the cost of the portion of 
a project that can be completed in one year, and feel that 
approval of the financing of a project in its entirety is 
necessary before the project is commenced." 

Your Board submits the above report of the Director of 
Finance for Council information. 


CONSIDERATION 

5 . Grant for the Regional Conference of the 

International Municipal Signal Association 

The City Engineer reports as follows: 

"The North-west Section of the International Municipal Signal 
Association will hold their Regional Conference in Vancouver 
this year for the first time, from June 22nd to 24th. The 
Conference will feature technical papers presented by experts 
from the United States and Canada dealing with street lighting, 
traffic signals, fire alarm and radio systems. The Conference 
will draw approximately 150 attendees. 

I respectfully request that $300.00 be granted towards the 
cost of a Civic Luncheon to be held during the Conference. 

No funds were provided for this in the Budget. The Comptroller 
of Accounts advises that money could be provided from the 
Contingency Reserve." 

Your Board notes that Council has dealt with similar requests 
in the past as follows: 


Cont ' d . 
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June 1966 - Association of Canadian Fire Marshals - $300 Approved, 
and Fire Commissioners - Conference 

Jan. 1966 - American Waterworks Association - $300 Approved. 

Conference - Incidental expenses 

yiay 1968 - Town Planning Commission - $1,500 Approved, 

National Planning Post - Conference 

Your Board submits the foregoing request of the City Engineer 
for the consideration of Council. 

RE CC»1MENDAT I ON S 


6 . Sinking Fund and Investment Matters, April, 1970 

The Boaro' considered the following report of the Director of Finance respecting 

(a) Security transactions during the month of April, 1970. 

(b) Summary of Securities held by the General and Capital Accounts as at April 30, 19 

(c) Schedule of Promissory Notes Issued for Temporary financing pending collection 

of 1970 Taxes to April 30, 1970. 

aj. Exchange on "April 15, 197C of Canada h% Bonds due September 1, 1972 

for Bank Deposit Receipts to provide greater liquidity and to increase yield 

Securities Sold - Canada September 1, 1972 

various funds as listed) 


Par Term Yield 


Fund 


Value 

Pr ice 

Sale Price 

Yrs .Mos. 

% 

$^+,319,000.00 

95.50 

$4,124,645.00 

2/4 

6.32 

1 ,620,000.00 

95.50 

1 ,547,100.00 

2/4 

6.32 

160,800.00 

95.50 

153,564.00 

2/4 

6.32 

37.000.00 

95.50 

35.335.00 

2/4 

6.32 

$6,136,800.00 


$5,860,644.00 




Capital and General 

Debt Charges Equalization Fund 

Sinking Fund 

Kerrisdale Community Centre 


Cash required and not re-invested at this .time. 

Securities Purchased - Royal Bank of Canada Deposit P-eceipts 
Tf^ various funds as listed) 

Maturity Maturity Term Yield 
Fund Date Value Cost Days % 


General and Capital Mar. 1/71 $4,600,835.07 $4,300,000.00 320 7-98 

)ebt Charges Equalization Fund Mar. 16/71 1 .663.523.70 1 ,550,000.00 335 7.98 

$6,264,353.77 $5,850,000.00 


Other General and Capital Account Transactions 

Maturity Maturity Term Yielc 

)ate Type of Security Date Val ue Cost Days Z 

Deposit Receipts Purchased 

Apr. 24 Bank of Montreal April 30/70 $1,001,191.78 $1,000,000.00 6 7.25 


Cont ' d . 
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(b) 


Type of Security 
Short Term 

Bank Deposit Receipt 


General and Capital Accounts 

Summary of Securities Held as at April 30, 1970 

Maturity Value Cost or Book Value 

$'1,600,835.07 $'»,300,1f^0.on 


it) 


City of Vaticouver Promissory Notes 
Issued for Temporary Financing Pending Collection of 1^70 Taxes 


Issue Date Due Date 1970 


Face Value of 
Notes Issued 


Effective Interes 
Term - Days Rat e Per Annum 


1970 
March 16 
26 
26 
26 

April 16 


June 2k 
July 2 
July 2 
July 2 
July 2 


$3,000,000.00 
3,000,000.00 
1 ,000,000.00 
1 ,000,000.00 
2,000.000.00 

$10,000,000.00 


100 
98 
98 
98 
77 


— F — 
8.28 

7.825 

8.000 

8.03 

7.73 


RECOMMENDED by your Board that the report of the Director of Finance on 
Sinking Fund and Investment Matters for April I97O be confirmed. 


7 . Installation of Artificial Turf 

The Corporation Counsel and the Director of Finance report 
as follows: 

"At its meeting on May 12, 1970, Council passed a resolution 
authorizing the City to become a party to the contract for 
the installation of artificial turf for the purpose of binding 
the City in respect of the instalment payments . Part of that 
resolution provides as follows: 

•THEREFORE BE IT RESOLVED that the payment for the 
materials supplied and the work undertaken by 
Minnesota Mining and Manufacturing of Canada Limited 
in installing the synthetic turf and track be made on 
the following basis upon advice from the Pacific 
National Exhibition that the contract referred to 
above has been performed to their satisfaction . 

The total price of $724,842 will be paid in five 
instalments as follows: 


Cont ' d . 
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Thirty days after acceptance of 


the complete work $249,842 

One year following the date of 

the first payment $200,000 

Two years following the date of 

the first payment $150,000 

Three years following the date 

of the first payment $ 75,000 

Four years following the date 

of the first payment $ 50,000 


AND BE IT FURTHER RESOLVED that the City of Vancouver 
be made a party to the contract between the Pacific 
National Exhibition and Minnesota Mining and Manu- 
facturing of Canada for the supply of Synthetic Turf 
and track for Empire Stadium for the purpose of 
binding the City in respect of the instalment pay- 
ments provided for in the contract and that on sub- 
mission of a contract satisfactory to the Corporation 
Counsel the Mayor and the City Clerk be authorized to 
sign and seal the contract.' 

A draft contract satisfactory to the Corporation Counsel has 
been prepared. 

By the terms of the contract, when the Company has completed 
the work it will so advise the P.N.E. The P.N.E. is required 
within 30 days to give notice of Final Acceptance or provide 
the Company with a written list of objections. If the P.N.E. 
submits a list of valid objections, the date of Final 
Acceptance will be the date upon which necessary corrections 
have been made. Thus when the P.N.E. gives its Final 
Acceptance, it is acknowledging that the work has been 
performed in accordance with the contract. 

As the City's obligation to pay does not arise until 30 days 
after acceptance and acceptance will only be given if the 
work is in accordance with the contract, the Ainderlined words 
are unnecessary and could perhaps cause uncertainty as to the 
date for payment. Accordingly, it is recommended that the 
resolution of Council be amended by deleting the underlined 
words therefrom." 

Your Board RECOMMENDS that the foregoing recommendation of 
the Corporation Counsel and the Director of Finance be adopted. 
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8. Agreement Between the City and the Pacific National 
Exhibition re Pacific Coliseum Grant 


Your Board has received the following report from the Deputy 
Director of Finance: 

"On May 12, 1970, Council referred back to the Board of 
Administration the question of the Pacific National 
Exhibition payment to the City of a portion of the profits 
from the operation of the Coliseum, monies due the City 
in accordance with the original agreement at the time of 
the City's grant to the Pacific National Exhibition for 
the Coliseum. 

Just prior to the Council meeting, a meeting took place 
with the Pacific National Exhibition officials to discuss 
the amount due under the agreement and to resolve differ- 
ences as to what revenue and expenditure items, related 
to the Coliseum, should be included in the calculations. 

The Pacific National Exhibition has now come forward 
with further figures but these need to be the subject 
of a final meeting with the P.N.E. officials before a 
report to Council for action is necessary. 

I would therefore recommend to Council that further 
action on this matter await the return to the City of 
the Chairman of the Finance Committee and the Director 
of Finance, so that a final meeting may be held with 
the Acting Manager of the P.N.E. , followed by report 
to Council . " 

Your Board RECOMMENDS that further consideration of this 
matter be deferred in accordance with the recommendation of the 
Deputy Director of Finance. 
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CONSIDERATION 

9. Staff: Vancouver Rental 

Accommodation Grievance Board 

The City Clerk reports as follows :- 

"On November 18, 1969, Council passed the following :- 

'THAT accommodation and administrative or clerical 
resources for the Board be arranged by the City Clerk, 
such arrangements and costs to be reviewed in six 
months time . ' 

The Board's administrative function was carried on in the 
City Clerk's Office for a few months and, latterly, in 
accommodation on the ground floor, 12th Avenue side. Board 
meetings are held in No . 1 Committee Room. The Board has 
been served through Office Assistance which organization 
has provided the services of Mrs. M. Joyner who, since the 
inception of the Board, has acted as Clerk to the Board, 
Secretary to the Chairman and handled all the office work 
involved. The Board has been holding eight sessions a month 


Cont ' d . 
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and, because of the increase in work, will now be holding 
four sessions a week during the next six weeks at least and 
for as long as may be necessary to render prompt service on 
appeals as and when filed. As this Board reported to Council 
on May 11th, it is a fact that a great deal of service is 
rendered by the Grievance Board by telephone. The number of 
calls has risen from fifty per day at the beginning of the 
year to nearly one hundred at the present time. 

There is no doubt now that additional staff is required since 
the overtime being put in by Mrs. Joyner has increased from 
16% hours in January to 25^ hours in April. It is noted that 
the Chairman himself has spent some two hours a day during 
recent weeks answering phone calls in order to relieve the 
lady in charge. There is no staff available in the regular 
City Clerk's organization to place at the Board's disposal; 
as a matter of fact on the occasions when the Board office 
is closed because of meetings, etc. a difficult situation 
follows . 

Having in mind that the Council on May 12th approved the 
continuance of the Board in its present form, and it being 
quite apparent that the staff could not be less than one 
person and the present rate of increase in work requires 
two, it is RECCMyiENDED as follows:- 

(a) THAT the position of Secretary to the Board be 
now filled on a permanent basis and that the 
Personnel Department be requested to classify 
the position; 

(b) THAT a temporary Clerk-Typist be engaged, also 
to be classified by the Personnel Department, 
and authority be given to provide the necessary 
furniture to accommodate the position. 

The Budget appropriation for staff for the Grievance Board 
is $6,004 and will not be sufficient to provide for the new 
staff arrangement recommended above. It is therefore 
RECOMMENDED that the balance of funds required when deter- 
mined be charged to Contingency Reserve." 

Your Board submits the matter for Council consideration. 


******* 
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BOARD OF ADMINISTRATION 
PERSONNEL MATTERS 

REGULAR REPORT MAY 8, 1970 

RECOMMENDATION 

1. Salary Adjustment - One Position - 
Public Health Educator, 
Health Department. 

The Director of Personnel Services reports as follows: 

"At the request of the City Medical Health Officer, I have 
reviewed the duties and responsibilities of the position of 
Public Health Educator in the Health Department. 

The incumbent of this position (U. Nelson) is responsible in 
general for planning and organizing a program of public health 
education for the City of Vancouver. Specifically, in carrying 
out these duties, Mr. Nelson is involved in conducting and 
participating in lectures and training sessions for Health 
Department staff on health education methods, advising and 
consulting with community organizations concerned with public 
health matters, conducting various studies, analyzing trends 
and data, and writing articles and preparing material for dis- 
tribution, or for transmission through the mass media. He also 
serves as Chairman of the School Health Program Planning Committee. 

In reviewing and comparing the overall duties and responsibilities 
of this position with related internal classes and in considering 
external rates of pay for similar positions in Canada, I recommend 
that this position be upgraded from pay grade 26 to pay grade 27, 
effective June 1, 1969. 

The estimated recurring annual cost of this proposal determined 
by the increase in the final step in the pay range at 1970 rates 
and including fringe benefits at 10% will be $567. 

The Comptroller of Accounts reports that the additional funds, 
estimated at $881 for 1969 (seven months) and 1970 (12 months) 
(1969 and 1970 rates) are available within the Departmental Budget. 

The City Medical Health Officer has accepted this recommendation 
with the proviso that the salary for this position be reviewed 
again in 12 months. 

The President of the Vancouver City Hall Employees ' Association 
concurs with this recommendation." 


Cont 'd. 


S4 


542 


Board of Administration, May 8, 1970 |y|/\Y ^ g 1970' (^^EGULAR PERSONNEL 
Clause No. 1 (Cont'd.) 


SUMMARY 


Incumbent 


U. Nelson 


Present 
Classification 

Public Health 
Educator 
Pay Grade 26 
($788 - 947) 


Proposed 
Classification 

Public Health 
Educator 
Pay Grade 27 
($825 - 990) 


Effective 
Date 

June 1 , 
1969 


Your Board RECOMMENDS that the above recommendation of the 
Director of Personnel Services be adopted. 


****** 
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BOARD OF ADMINISTRATION 
PERSONNEL MATTERS 

SUPPLEMENTARY REPORT ' MAY 22, 1970 

RECOSIMENDATIONS 


1. Auto Allowance - 

Mrs. P. Watkins, Health Dept. 

The Director of Finance reports as follows: 

"The Acting Social Service Administrator advises that in order 
to help cope with the increase in the number of boarding homes 
and clients therein, 34 homes and 200 clients have been trans- 
ferred from other nurses to Mrs. Watkins, and he is requesting 
authorization for an auto allowance for Mrs. Watkins in order 
to help her meet the added case load. 

It is recommended that an auto allowance at IK: per mile be 
authorized for the Public Health Nurse position presently- 
occupied by Mrs. Patricia Watkins, commencing May 1, 1970." 

Your Board RECCMMENDS that the above recommendation of the 
Director of Finance be adopted. 


Auto Allowance - 

Display Technician II - Planetarium 

The Director of Finance reports as follows: 

"In December last year, the position of Display Technician II in 
the Planetarium, which had been established originally as a 
temporary position, was made permanent. The incumbent of this 
position is responsible for the preparation of much of the art 
work and photographic work for the Planetarium shows and he needs 
to make occasional visits to suppliers and people carrying out 
work for us outside. The Director of Museums requests that a 
casual, 11<: a mile automobile allowance be established for this 
position. No adjustment to the appropriation for automobile 
allowances will be required. 

I RECOMMEND that a casual, 11<: a mile automobile allowance be 
established for the position of Display Technician II in the 
Planetarium. " 

Your Board RECOMMENDS approval of the recommendation of the 
DlLrector of Finance. 
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3 . Leave of Absence Without Pay - 
Mr. Kenneth E. Derby 

The Director of Personnel Services reports as follows: 

"I have received a request from Mr. R.C. Ross, Business Manager, 
Vancouver City Hall Employees' Association, Local 15, that 
leave of absence without pay for a period of one year, from 
June 1, 1970 to May 31, 1971, be granted to Mr. Kenneth E. Derby, 
who will be employed on Union business. 

Mr. Derby is employed as Court Clerk IV, Provincial Court of 
B. C, Vancouver. Mr. W.W. Edwards, Court Clerk, Provincial 
Court, Vancouver, has indicated that such leave of absence 
can be arranged within his organization. 

As is the practice in such cases, Mr. Derby has indicated to 
the Director of Personnel Services that he will advise the 
Director, one month prior to May 31, 1971, of his intention 
whether to return to the employ of the City, or not. 

I recommend that leave of absence without pay be granted to 
Mr. K.E. Derby for the period June 1, 1970 to May 31, 1971." 

Your Board RECOMMENDS that the foregoing recommendation of the 
Director of Personnel Services be adopted. 

4. Canadian Psychiatric Association 
Annual Meeting - Winnipeg, 
Dr. R.J. McQueen, Health Department. 

The Director of Personnel Services reports as follows: 

"The above annual meeting will be held this year from June 17 
to 20 in Winnipeg at the International Inn. A considerable 
part of this period will be devoted to lectures and scientific 
sessions and meetings on Child and Adolescent Psychiatry and 
Mental Retardation, Psychotherapy and other subjects relevant 
to the work of the Mental Health Division of the Health Depart- 
ment. Part of one day has been set aside for the Annual General 
Meeting of the Canadian Medical Association. 

It is for these reasons that the City Medical Health Officer 
wishes Dr. R.J. McQueen, Acting Director of the Division, to 
attend . 

Dr. McQueen is prepared to meet all expenses herself. However, 
as the City and the Health Department will be benefiting from 
her attendance, the City Medical Health Officer requests 
approval of four (4) days Leave of Absence With Pay in accordance 
with Personnel Regulation 45-7. 

As this rec[uest is in accordance with Personnel Regulation 45-7, 
the Director of Personnel Services recommends approval." 

Your Board RECOMMENDS that the above recommendation of the 
Director of Personnel Services be adopted. 


****** 
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BOARD OF ADMINISTRATION 

PROPERTY MATTERS 
MAY 22. 1970 


The Board considered matters pertaining to Properties and submits the 
following report. 


PART I 


SALES 


RECOMMENDATIONS 


1. RECOMMENDED that the following offers to purchase residential 

lots situated in the Southeast Sector received by the Supervisor of 
Property and Insurance be approved under the terms and conditions 
set down by City Council; in each case construction to be commenced 
within l8 months from the date of Council's approval of the sale. 

Re: Lots 31, 33 & 3k-, Blk. 1 N^ D.L. 339, Plan #13308 

Sit; S/S i;8th Ave, between Tyne St. and Boimdary Rd. 


NAME 


LOT APPROX.SIZE SALE PRICE 


TERMS 


A.J.U. Construc- 
tion Co. Ltd. 


A.J.U. Construc- 
tion Co. Ltd. 


31 ij-5'x 158' $13,000.00 9-3A^ 


33 ii5'x 158' $13,000.00 9-3A^ 


CONDITIONS 

Public Utility 
Easement over 
E. 5' of the 
S. 10' 


C.I. & 

sley 


E.A. Maud- 


3k 


kS'x 158' $13,000.00 9-3/ij-^ 


2. RECOMMENDED that the following offers received by the 

Supervisor of Property and Insurance be approved under the terms and 
conditions set down by City Council :- 

Re: Lots 111-117, D.L. 663, Plan #13271 

Sit; W/S of Ross St. South of i;5th Ave. 


NAME 


H & P Construc- 
tion Ltd. 


LOT 

111 
& 112 


APPROX,SIZE 
ij.9' X 105' 


SALE PRICE 


TERMS 


Lite Construc- 
tion Ltd. 


Krause Bros. 


113 
& 1114. 


115 


Construction Ltd. - II7 


ij.9' X 105' 


ij.9' X 105' 


$11,700.00 City 
(each) Terms 
@ 9-3/k% 


$11,700.00 City 
(each) Terms 
@ 9-3/k-% 

$11,700.00 City 
(each) Terms 
@ 9-3/k% 


CONDITIONS 

These lots 
known to con- 
tain peat and 
no guarantee 
given to soil 
stability. 
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Re: Lots 27, 28 & 29, D.L. 662 & 729, Plan #13271 

Sit; W/S of Ross St. between Waverly & ijSth Ave. 


NAME 

Niebuhr & 
Wiebe Ltd. 


LOT APPROX.SIZE SALE PRICE 


TERMS 


27, 28 Irregular 
& 29 51' X 120' 


$11,700.00 City 
(each) Terms 
@ 9-3A^ 


CONDITIONS 

These lots 
known to con- 
tain peat and 
no guarantee 
given to soil 
stability. 
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• 3 


PART II 


SUNDRIES 


3. 


Proposed Demolition: 


105 Alexander Street 

The Supervisor of Property and Insurance reports as follows: 

"The City of Vancouver owns a long narrow strip of property 
between Alexander St. and the C.P.R. Right-of-Way East of 
Columbia St., measuring in total approximately 13' x 125'. 
Legally the property is known as Lots 21-25 ex. R.o.W., 
Block 1, D.L. 181/196. 

Lots 21 and 22, contain a building known as 105 Alexander 
St., operated as a restaurant and leased under a month- 
to-month rental. This is a small one-storey building con- 
taining 726 sq. ft., erected prior to 1920. It has been 
in continuous use as a restaurant over the years but is 
now suffering due to age and obsolscence. The City Health 
Department has notified us that the building does not now 
comply with City Health By-laws for several reasons, and 
a basic examination of the premises indicates that ex- 
tensive structural repairs and renovations would be 
needed to put it in reasonably sound and sanitary condition. 
In effect it would require almost complete re-construction. 

It is my opinion that to effect proper renovations would 
run over $10,000.00 and this could certainly not be 
justified on the basis of the economic rental which could 
be obtained from the premises. 

To the East of the subject premises (on the residual 
portion of Lots 21-25 ex. R.o.W.) is located another 
restaurant building known as 111 Alexander St. which is 
also leased out by the City. This building, while smaller, 
is in good condition. 

This property (Lot 21 - 25 ex. R.o.W.) due to its limited 
depth could not be released for sale and is being held 
for possible redevelopment, ultimate street widening, etc. 
While is it desirable, in the interim, to obtain as much 
income as possible from the site, it appears in the best 
interest of the City to proceed with the demolition of 
105 Alexander St. In due course, with the renewed interest 
in this area owing to the Gas Town Beautif ication Program, 
it may well be possible to enlarge and improve the cafe 
structure known as 111 Alexander St. 

It is therefore RECOMMENDED that the Supervisor of Property 
and Insurance be authorized to demolish the building known 
as 105 Alexander Street." 


Your Board 


RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 
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[|_. Lease of Waterlots Fronting 

Gassiar & Cariboo (now Skeena) Sts. 

The Supervisor of Property and Insurance reports as follows; 

"The waterlots fronting Gassiar and Cariboo Streets 
are leased by the Gity from the National Harbours 
Board under an Agreement dated June 10, 192?. The 
term of lease was for a period of 21 years commencing 
June 10, 1927, with provision for two 21 year renewals. 

These leases were requested by the Gity Engineer to 
protect the Gity's interests fronting the street-ends. 
Subsequently, the waterlots were sub-leased to Alberta 
Pool Elevators who occupy all waterlots abutting the 
Gassiar and Garlboo lots. These leases have the same 
commencement date and run concurrently with those 
sub-leased from the Gity of Vancouver. The Gity Engineer 
has ratified the renewal of the final 21 year lease 
term. The National Harbours Board have now forwarded 
draft copies of the final 21 year lease renewal which 
requires Gity Gouncil authorization for execution." 

Your Board 

REGOMMENDS that Gity Gouncil authorize the remaining 21 year lease 
renewal of the waterlot leases fronting Gassiar & Gariboo street- 
ends and that a sub-lease be continued to Alberta Pool Elevators on 
the same basis as contained in the previous agreement. 


5. Transfer of Sale of Residential Lot 
(RS-1) S.E. Sector 

The Supervisor of Property and Insurance reports as follows; 

"On May S, 1970, Gity Council approved the sale of Lot 
21, Block 8, Nig D.L. 339, Plan I33O8, situated on the 
south side of [|.8th Avenue between Tyne Street and 
Boundary Road, to Gelestino Milone. The lot size was 
i^O ' X 157' and the sale price was $12,000.00 on terms 
at 9-3/4^ subject to the usual Gity terms and conditions, 
with construction to commence within I8 months of Gity 
Council's approval of the sale. 

Mr. Milone has since contacted the office of the 
Supervisor of Property and Insurance and advised that 
he did not realize that a public utility easement was 
situated on the E. 5' of the S. 10' of the property, 
and for this reason he does not wish to purchase the 
lot, and has requested that his offer to purchase be 
transferred to Lot 28, Block 1, of D.L. 339, Plan 13308 
on the same terms. The approximate size of this lot 
is 144' X 157' and the sale price is $12,800.00. 

RECOMMENDED that the sale of Lot 21, Block 8, N^g of 
D.L. 339, Plan I3308 to Gelestino Milone in the amount 
of $12,000.00 be cancelled J and that the offer to purchase 
Lot 28, Block 1, N^s of D.L. 339, Plan I3308 from 
Gelestino Milone in the amount of $12,800.00 on terms 
at 9-3/ij-^ on the same teirras and conditions set down by 
City Gouncil, subject to construction being commenced 
within 18 months from the date of Council's acceptance, 
be approved." 

Yo\ir Board 

REGOMMENDS that the foregoing recommendation of the Supervisor of 
Property and Insurance be adopted. 
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6. Transfer of Interest of Redevelopment Lot 11, 
Gleanwell Gleaners Ltd. to Union Oil Go. of Canada Ltd. 

The Supervisor of Property and Insurance reports as follows: 

"Resolution of Council dated January 23, 1969 approved 
the sale of Lot 11, Sub A, Block 7, D.L. l82, situated 
on the north side of Hastings Street between Vernon and 
Clark Drives for the sale price of $20,000.00 on terras. 
The sale is subject to the condition that 'no purchaser 
shall , except with the prior written consent of the City , 
resell, lease, or otherwise dispose of the land in the 
subject area before development is completed.' 

We have received a communication from the purchaser, 
Gleanwell Cleaners Ltd., that they cannot proceed with 
the development of the property, as funds which were 
available at the time of purchase have since been with- 
drawn. The purchaser has arranged a sale of the property 
along with adjoining Lot 10 to Union Oil who own Lot 
9. The Oil Company proposes to use all three lots as 
a site for a service station. 

The Urban Renewal Go-Ordinating Committee, meeting on 
May 6, 1970, approved the transfer of the lot. 

RECOMMENDED that permission be granted to Gleanwell 
Gleaners Ltd., 1287 East Hastings Street, Vancouver, 
B.C. to transfer their interest in Lot 11 to Union 
Oil Go. of Canada Ltd., 1111 West Georgia Street, 
Vancouver, B.C. subject to: 

a) The conditions of sale as originally laid down 

b) The transfer being on the basis of no financial 
gain or benefit to Gleanwell Gleaners Ltd. 

c) All legal and registration fees being paid by the 
applicants 

d) Commencement and completion dates for construction 
being the same as originally established, i.e. 
July 23, 1970 and January 23, 1972 respectively." 

Your Board 

RECOMMENDS the foregoing recominendation of the Supervisor of Property 
and Insurance be adopted. 

7 . Caretaker Ap;reements 

The Supervisor of Property and Insurance and Corporation 
Counsel report as follows: 

"In recent years the City has been acquiring more 
properties with multiple occupancies. It is the 
policy, upon acquisition, to contract with the existing 
caretakers to provide janitorial and caretaking services 
for the property, or to locate another individual to 
perform the services as an independent contractor. 

Under the existing procedure a report is submitted 
to Council requesting authority to contract with each 
individual caretaker as required. 
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Item No. 7 cont'd 

Also for a variety of reasons, it is sometimes necessary 
to terminate the contract with a caretaker on short 
notice and later report to Council for authority to 
enter into an agreement with a new caretaker. 


In all cases there is no authority to make payments 
to the caretakers until Council has authorized the 
agreement, it has been drawn up and the various 
signatures obtained. 

The resulting uncertainty of the appointment and de- 
lays in payment for services rendered could be of 
considerable inconvenience to the appointee and to 
the City. 

As appointing caretakers is basically a routine manage- 
ment procedure, it is suggested that the existing 
procedure should be replaced by giving the Supervisor 
of Property and Insurance blanket authority to appoint 
caretakers and janitors as required. Such authority 
would eliminate the inconvenience to the caretakers 
and reduce the need to report to Council on purely 
administrative matters. 

It is therefore RECOMMENDED that the Supervisor of 
Property and Insurance be authorized to appoint care- 
takers and janitors as required for the operation of 
City-owned properties and to execute agreements on 
behalf of the City with the individual contractors who 
are to provide the janitorial or care taking services, 
such agreements to be to the satisfaction of the 
Corporation Counsel and the Director of Finance." 


Your Board 


RECOMMENDS the foregoing recommendation of the Corporation Counsel 
and the Supervisor of Property and Insurance be adopted. 

8. Subdivision of City-owned Lots 55 & 56, and Lots I|.7 - 1+9 

S/S 25th Ave., N/S 26th Ave, between Penticton & Slocan St. 

The Supervisor of Property and Insurance reports as follows: 

"The Director of Planning has released for sale Lots 
55 & 56, Block 1, and Lots i|7 to J+9, Block 2, NE% 
Section h,b, T.H.S.L., Plan 6055 situated on the S/S 
of 25th Ave., N/S 26th Ave. between Penticton Street 
and Slocan Street, subject to certain conditions. 
These RS-1 (one family dwelling district) lots are 
to be resubdivided into [|. parcels, each approximately 
50 ' X 100', prior to marketing. 

The City Engineer has now prepared plan, marginally 
numbered LE 3h^S > copy of which is attached, showing 
this subdivision, and it is proposed that the plan be 
registered in the Land Registry Office. 

RECOMMENDED that plan marginally niimbered LE 3i+85, 
showing the subdivision of Lots 55 and 56, Block 1 and 
Lots 47 to [|.9, Block 2, NE^ Section I4.6, T.H.S.L., 
Plan 6055j be approved and the Supervisor of Property 
and Insurance be authorized to effect registration of 
same . " 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 
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RECOMMENDATION AND CONSIDERATION 

9. Haro-Smithe Connector 

Sub-Division and Disposal of Surplus Lands 
at Haro and Burrard Streets ^_ 

The Supervisor of Property and Insurance, the Director of 
Planning and the City Engineer report as follows: 

"The physical development of the Haro-Smithe Connector 
was completed in May 1969, following which investigations 
were commenced with respect to the resubdi vision of 
adjoining surplus City-owned lands, including the 
feasibility of closing either part or the whole of 
Haro St. 

Alternative subdivision proposals have been studied. 
In order to obtain the greatest net return to the City, 
prime consideration has been given to the subdivision 
embracing the full closure of Haro Street as shown on 
the attached plan which is circulated. 

Under this plan two parcels are created. The smaller 
parcel (5775 sq. ft.) comprises the N 35' i of closed 
Haro Street and the other parcel (30,535 sq. ft.) include 
the remainder of closed Haro Street and the residual 
portions of City-owned lands between present Haro Street 
and the new diversion. It is noted that the easterly 
132' of the residual lands, being the portion fronting 
on Burrard Street, is zoned CM 2 Commercial (High 
Density) while the remaining westerly portion is zoned 
P-1 Parking. Prior to the sale of this consolidated 
parcel, all of these lands, including the surplus 
portion of Haro Street to be closed, should be zoned 
CM 2 Commercial. 

There are various utilities under present Haro Street 
including a [|." water main, a 26" water main and a ll|." 
sewer. The ij." water main is located 22' _+ south of 
the North property line of Haro Street. It is proposed 
to cut off and abandon this main at an estimated cost 
of $600.00. 

The other utilities are located in the South half of 
Haro Street. It is necessary to retain the 26" water 
main whereas the li4." sewer could be relocated at an 
estimated cost of $20,000.00. A 10 ft. easement is 
required for the water main. To retain both utilities 
a 17' easement would be required. In either event the 
northerly limit of the easement area would be approximate! 
35' south of the North property line, of Haro Street. 

To effect the closure of Haro Street is will be necessary 
to obtain the consent of the abutting owners, the B.C. A. A. 
as to the N^g thereof. These parties are desirous of 
acquiring the N 35' of closed Haro Street (being the 
maximum area unencumbered by easement as indicated 
above) and have agreed to pay $ll|.l|., 375.00 for this 
portion of Haro Street based on a current market 
value of $25.00 per sq.ft. B.C. A. A. is also interested 
in acquiring the larger parcel and intends to submit 
a proposal when available for sale. 

Further to Item 3, Property Matters, May 23, 1969, 
confirmed by Council May 27, 1969, the following leases 
of the aforesaid surplus lands were approved: 
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Item No. 9 cont'd 

a) North 3g of Lots 1 and 2, Block 6, D.L. 185j known as 
875 Burrard Street, to Sidmont Investments Ltd. 
acting on behalf of Hertz-Rent-A-Gar , from May 1, 
1969 to July 31, 1971 at a rental of $300.00 a month. 

b) South h of Lots 1 and 2, East h and West ig of Lot 3, 
and the East of Lot i|, all in Block 6, D.L. l85, 
formerly known as 89I Burrard Street, to the B.C. 
Automobile Association from June 16, 1969 to May 31j 
1971 at a rental of $300.00 a month. 

In both instances the lessees are proceeding with plans 
for the erection of new buildings in the immediate vicinity 
and require temporary parking accommodation during 
construction. 

These parties later made application for an extension 
of these interim leases and on Sept. 23, 1969, Council 
deferred these requests until Council has considered the 
subdivision and disposal of the above-mentioned surplus 
lands. Sidmont Investments Ltd. has requested an 
extension for 10 months and the B.C. A. A. an extension for 
12 months, both leases to expire May 3I, 1972. 

It is anticipated that it will require approximately 6 
to 8 months to complete the subdivision and re-zoning 
of these lands. On this basis it is possible that by 
January or February, 1971, the larger parcel could be 
advertised for sale. However, it is noted that any sale 
would be subject to the existing leases. 

RECOMMENDED 

a) That the plan of subdivision as submitted be approved 
in principle and the Director of Planning be authorized 
to make application for rezoning to CM 2 Commercial, 
subject to the usual procedures. 

b) That the Supervisor of Property and Insurance be 
authorized to conclude negotiations with the B.C. A. A. 
for the sale of the N 35' ± of closed Haro Street at 
a price of $ll|l|., 375 • 00, subject to consolidation with 
Parcel E and the Eig Lot 16, Block 5, D.L. l85, to form 
one parcel. 

c) That the remaining portion of Haro Street and the 
residual City-owned lands South thereof be consolidated 
into one parcel and advertised for sale. 

d) That the request for extension of leases be referred 
to Council for its decision." 

Your Board 

RECOMMENDS that the foregoing recommendations (a), (b) and (c) be 
adopted . 


Further that the matter of lease extension (d) be a matter of Council 
CONSIDERATION. 
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RECOMMENDATION 

10. Renovation and Deferred Maintenance 

Engjlesea Lodge - 2011-6 Beach Avenue 

The Supervisor of Property and Insurance reports as follows : 

"On Lots 2i|, 25 and W^g 26, Block 71, D-L. l85 and Waterlot 
51+27 is a 45 suite apartment purchased April 1, 1967, 
to complete the acquisition of public park along the 
English Bay waterfront. 

Council subsequently authorized the Supervisor of Property 
and Insurance to call for tenders and to carry out the 
renovations and deferred maintenance necessary to put 
the premises in condition for sound operation for a 
minimum of 10 years. 

All the work then proposed has been completed with the 
exception of the replacement of the garages, fences and 
resurfacing of the parking area. 

The Park Board placed a rock retainer and sand fill on 
the adjacent area to provide for an improved beach and 
enlarged parking layout. Development of the site was 
withheld pending testing of the rock retainer and sand 
settlement . 


The existing parking area has .a loose gravel surface; 
undersized garages and both the fencing and garages have 
deteriorated beyond any reasonable repair. Due to their 
condition and small dimensions, only six of the fourteen 
garages are rented. No rent is charged on the open 
parking because of the difficulty in controlling the 
unmarked gravel area. 

The site is immediately adjacent to public beach and 
park areas and is overlooked by new apartment buildings. 

Having regard to the amenity of the area, the proposed 
improvements are considered to be the minimum necessary 
to satisfy the parking requirements and to provide pro- 
tection from the extensive salt spray. This proposal 
would provide nine covered spaces, fifteen open spaces 
and the entire area will be blacktopped and enclosed by 
new, more attractive fencing. 

Accordingly, tenders were requested and the following 
were received:- 

Dan Rae Building Contractors Ltd. $l]+,300.00 
Rae-Bilt Construction Ltd. 16,695.00 
Pinecrest Construction Ltd. no bid 

RECOMMENDED that the Supervisor of Property and Insurance 
be authorized to award the contract for replacement of 
garages and resurfacing of the parking area to Dan Rae 
Building Contractors Ltd. for the amount of $1]+, 300. 00 
chargeable to Account Code #]+257/-." 

Your Board 


RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 
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11. 


Transfer of Interest: 


Harry I. Yuen & Jose Garro Caldero 
to Patterson Boiler Works Ltd. 


The Supervisor of Property and Insurance reports as follows : 

"Resolution of Council dated February 11, 1969 approved 
the sale of Lots 26-29, Block l^, D.L. I8I situated on 
the North Side of Powell Street between Heatley and 
Hawks Avenues, for the sale price of $3l4.,i|.00. 00 on City 
terms. The sale is subject to the condition that 'no 
purchaser shall, except with the prior written consent 
of the City, resell, lease, or otherwise dispose of the 
land in the subject area before development is completed'. 

We have received a communication from the purchasers 
Harry I. Yuen and Jose Garro Caldero, that they are unable 
to finance development of the above lots because of 
present market conditions and high interest rates. The 
purchasers have arranged a sale of the subject property 
to Patterson Boiler Works Ltd. Patterson Boiler Works Ltd 
plan to develop this site in their expansion program 
which includes their adjoining 8 lots, (lots 3O-37/50/I8I ) 

The Urban Renewal Co-ordinating Committee meeting on May 
6, 1970 approved the transfer of these lots. 

RECOMMENDED that permission be granted to Harry I. Yuen 
and Jose Garro Cald ero , S97O Culloden Street, Vancouver, 
B.C. to transfer their interest in Lots 26-29, Block 
D.L. 181, to Patterson Boiler Works Ltd., 730 Alexander 
Street, Vancouver, B.C. subject to: 

a) The conditions of sale as originally laid down 

b) The transfer being on the basis of no financial gain 
or benefit to Harry I. Yuen and Jose Garro Caldero 

c) All legal and registration fees being paid by 
applicant 

d) Commencement and completion dates for construction 
being the same as originally established, i.e. August 
11, 1970 and February 11, 1972 respectively." 


Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 


•3^ -;5- it -)S- 
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R EPORT TO COUNCIL MAY S 6 1970 
STANDING COMMITTEE OF COUNCIL ON GENERAL PURPOSES 

mX 7, 1970 

A meeting of the Standing Committee of Council on General Purposes was 
held on Thursday, May 7, 1970, at 9:30 a.m. in Number 1 Committee Room, 
City Hall. 

PRESENT: Alderman Broome (Chairman) 

Aldermen Adams, Bird, Linnell, 
Phillips, Rankin, Sweeney, Wilson 

ABSENT: His Worship the Mayor (Civic Business] 

Alderman Calder 
Alderman Hardwick 

CLERK: M. James 

PART I 

The following recommendation of the Committee is submitted to Council 
for consideration. 

1. Callister Park - Retention for Soccer 
Pacific Coast Soccer League 

On February 10, 1970 Council received a delegation from the Pacific 
Coast Soccer League which requested the consideration of the retenti 
of Callister Park as a soccer facility operated by the Pacific Coast 
Soccer League. Council passed the following resolution: 

"Moved, 

THAT the Pacific Coast Soccer League be advised the 
City Council is prepared to consider a submission from 
the League and therefore, the Pacific Coast Soccer League 
is requested to place their proposals before the Standing 
Committee of Council on General Purposes, which Committee 
will, in due couse, report to Council on the question." 

At this meeting, Mr. L.W. Burkinshaw, Chairman, Mr. W.W. Legge , 
Vice-chairman and Mr. S. Ross, Director of the Pacific Coast Soccer 
League appeared before your Committee accompanied by Mr. R. Davies 
the Recreational Playing Field Consultant. Mr. Burkinshaw provided 
the members of the Committee with an outline of the proposal of the 
Pacific Coast Soccer League to operate Callister Park for a term of 
five years provided a lease be entered into, at a nominal rental. 
Mr. Burkinshaw advised your Committee that the Pacific Coast Soccer 
League was prepared to returf the field and do other maintenance 
and restoration work to the improvements of the Park site. Mr. 
Burkinshaw advised that it would be possible, during the months whei 
the Park was not used as a soccer facility, for the playing field tc 
be utilized by the Park Board for organized recreation. 


Your Committee discussed the matter at length and 

RECOMMENDS that the leasing of Callister Park to the Pacific Coast 
Soccer League for development as a soccer facility be approved in 
principal provided that 

"(a) the term of lease be for five years. 

(b) the form of lease be subject to the agreement of the Board of 
Parks and Public Recreation. 

(c) a non-performance clause be included providing for the cancel- 
lation of the lease by the City of Vancouver. 

(d) the other terms and conditions of the lease be satisfactory to 
the Corporation Counsel. 

(e) the final lease form be approved by Vancouver City Council." 

***** 


FOR ADOPIiOM II I mi[S).SQb.l.l 
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ON PLANNING AND DEVELOPMENT 


MAY 7, 1970 


MAY 2 6 1970 


A meeting of the Standing Committee of Council on Planning and 
Development was held in the No. 1 Committee Room on Thursday, May 
7, 19 70, at approximately 10:15 a.m. The following members were 
present : 


PRESENT : 


Alderman Bird, Chairman 

Deputy Mayor Alderman Sweeney 

Aldermen Adams, Broome, Calder, Hardwick, 

Linnell, Phillips, Rankin and 

Wilson 


ABSENT : 


CLERK : 


His Worship the Mayor (On Civic Business) 
D. Scott 


The Minutes of the meeting held April 23, 19 70, were adopted. 


PART I 

The following recommendations of the Committee are submitted to 
Council for consideration: 

RECOMMENDATIONS 

1. Extension of Lease: 
Giroday Sawmills Ltd. 

The Board of Administration submitted a report of the 
Supervisor of Property and Insurance dated May 6, 19 70, which set 
out information respecting lease negotiations on lands taken over 
by the City from the Provincial Government in August 1969, on the 
south side of False Creek. The Supervisor of Property and Insurance 
also set out pertinent data respecting the lease of Giroday Sawmills. 
The report is attached to these minutes. 

Mr. L. de la Giroday of Giroday Sawmills Ltd., appeared as a 
delegation and requested that he be given a one year lease at the 
present rental rate. 

Mr. Harold Clay, together with his solicitor Mr. R.D. Janowsky , 
appeared before the Committee and advised of the problems they are 
experiencing in their business, as a result of the operation of 
Giroday Sawmills. 

The Committee discussed generally the leases in this area and, after 
due consideration, it was 

RECOMMENDED that the Board of Administration be requested to report 
back to Council as quickly as possible on the phasing of development 
in False Creek on two alternative bases : 

(a) on the problems of the tenants, 

(b) on the capability of the City to complete 
redevelopment as quickly as possible; 

all the existing tenancies to be negotiated, with the exception of 
the portion of land between Johnston Terminals and V.I.E.W., on the 
basis of a six months term at market value in 19 71 and then on a 
month to month basis until Council has decided the total program, 
at which time the leases could be reviewed. 

(Board of Administration report dated May 6th on file in 
City Clerk's Office). 
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2. Zoning Policies relating 
to Group Homes 


The Board of Administration under date of April 29, 1970, submitted 
the following report of the Director of Planning: 

" ' BACKGROUND 

On March 12, 1970, the Health and Welfare Committee resolved 
as follows : 

"resolved THAT the communications of the President of 
the United Community Services dated March 6, 19 70, 
and the Executive Director, Vancouver Association for 
Retarded Children dated March 2, 19 70, be referred to 
the Board of Administration for subsequent report to 
the Planning and Development Committee." 

The two letters referred to are attached to this report. 
Statements in the letters appear to be based upon misinform- 
ation. The letter of March 2nd refers to 'group homes for 
the mentally retarded in the City and Richmond' and states 

that 'in the South East Section of the City' 'Plans for 

this large area do not include or allow group homes. 

BY-LAW REQUIREMENTS 

Because of the concern of residents in the single family 
areas, the City generally tries to encourage group homes or 
similar institutions in the RS-2, RT-2 or RM-3 zones which 
are generally close to district centres. 

'Group Homes' however, are not barred from the RS-1 zones of 
the City, (the majority of the residential districts and 
two-thirds of the South East Sector) . 

A 'Group Home' is a conditional use in Group B of the RS-1 
One-Family District Schedule. It is covered by the definition 
of 'an institution of a religious, philanthropic or charitable 
character', and is 'conditional' in that it may only be granted 
by the Technical Planning Board after consultation with the 
Town Planning Commission. 

Before making a decision and issuing a development permit, it 
is customary to notify nearby owners. In approving such a 
use, it is usual to consider the amount of open space and the 
size of the site in relationship to the surrounding single 
family area and other factors. This procedure has been adopted 
to ensure that the development is integrated into its neigh- 
bourhood with the knowledge of the nearby owners. 

A wide variety of housing types were designed into the centre 
of the South East Sector community but no specific site was 
identified for a 'Group Home'. This form of Development is 
only one of a large number of similar uses, which are difficult 
to identify in advance and provide with a special site. 

Should a specific site be desired in later stages of the South 
East Sector development, for«a 'Group Home', the details would 
need to be worked out in advance . 

IT IS RECOMMENDED that this report be received for information 
and a copy be sent to the President of the United Community 
Services and the Executive Director, Vancouver Association for 
Retarded Children. ' 


Your Board RECOMMENDS that the foregoing report of the Director 
of Planning be endorsed." 
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Clause 2 Continued 
It was 

RECOMMENDED that the foregoing report of the Board of Administration 
dated April 29, 1970, be adopted. 


The following action of the Committee is submitted to Council for 
information . 

INFORMATION 


At a meeting of the Vancouver City Council on April 2 8th, Alderman 
Wilson referred to an announcement by the Honourable Robert Andras 
with respect to approval to certain housing projects in Canada, and 
the fact that the announcement showed a major proportion of these 
housing projects would be in the area of Montreal and Toronto. At 
that meeting. Alderman Bird agreed that this matter would be placed 
before the Standing Committee on Planning and Development at its 
next meeting. 

Due to the lateness of the hour and, as Council had another meeting 
scheduled for approximately 11:00 a.m., it was 

RESOLVED that this matter be deferred to the next meeting of the 
Standing Committee. 


The meeting adjourned at approximately 11:15 a.m. 


PART II 


3. 


Low Income Housing Program 


********** 
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REPORT TO COUNCIL 
STANDING COMMITTEE ON FINANCE 
MAY 14, 1970 


A meeting of the Standing Coitunittee of Council on Finance was 
held in the No. 1 Coitunittee Room, City Hall, on Thursday, May 14, 1970, 
at 9:30 a.m. 

PRESENT: Alderman Adams (Chairman) 

Aldermen Bird, Calder, Hardwick, Linnell, 

Phillips, Rankin, Sweeney and Wilson. 

ABSENT : His Worship the Mayor (Civic Business) 
Alderman Broome 

CLERK TO 

THE COMMITTEE : R. Henry 

The Minutes of the meeting held April 23, 1970, were adopted. 

PART I 

The following recommendations of the Committee are submitted 
to Council for consideration: 

RECOMMENDATIONS 

1 . 1970 Civic Grant Requests 

The Committee received delegations from the following 
organizations speaking in support of their respective grant requests 
for 1970: 

Outward Bound British Columbia (Mr. Rogers) 
Vancouver's Theatre in the Park (Mr. Wolfe) 
John Oliver Choir (Mr. Rhead) 

Vancouver Opera Association (Mr. Hamilton and Mr. Hanson) 

The Committee, after hearing the delegations, dealt with the 
req[uests as follows: 

(a) Outward Bound British Columbia ($11,200 requested) 

RECOMMENDED that $5,250 be granted to this organization, 
subject to the Director of Social Planning/Community 
Development reporting back at the year-end on the dis- 
bursement of the grant. 

FURTHER that the selection of boys be under the control 
and with the agreement of the Director of Social Planning/ 
Community Development. 

(The vote on this item is recorded as 7 to 2 in favour 
of a grant as shown . ) 


Cent ' d . 


56U 


STANDING COMMITTEE ON FINANCE . . . .^y!\Y ^•^•'^^70 2 

MAY 14, 1970 

Clause No. 1 (Cont'd.) 

(b) Vancouver's Theatre in the Park (Requesting unspecified amount 

to cover rental or purchase of 
light and/or sound equipment) 

RECOMMENDED that $1,000 be granted to this organization. 

(The vote on this item is recorded as 8 to 1 in favour 
of a grant as shown.) 

(c) John Oliver Choir ($1,800 requested) 

RECOMMENDED that $1,000 be granted to this organization. 

(The vote on this item is recorded as 8 to 1 in favour 
of a grant as shown.) 

(d) Vancouver Opera Association ($19,500 requested) 

RECOMMENDED that a maximum amount of up to $15,000 be 
approved in rentable time of the Civic Theatres . 

(The vote on this item is recorded as 6 to 3 in favour 
of a grant as shown.) 

2 . Tyne Street Underground Wiring Project 

City Council, at its meeting on March 24, 1970, passed the 
following Motion in connection with a report of the Board of Admini- 
stration dated March 20, 1970, concerning Tyne Street Underground 
Wiring Project: 

"THAT the report of the Board of Administration, under date 
of March 20, 1970, submitting for information report on 
Tyne Street Underground Wiring Project, be received and 
referred to the Standing Committee on Finance for further 
consideration . " 

The Committee noted a further report from the Board of 
Administration, dated May 13, 1970, on the subject as a result of 
certain new factors which should be considered. This recent report 
compared the costs of wood pole, steel pole and underground wiring 
installation. The report further advised that the delay in marketing 
certain residential lots in this area could result in a cost to the 
City of about $10,000 per month in interest plus taxes. After due 
consideration, your Committee 

RECOMMENDS that the City authorize the B.C. Hydro and Power Authority 
to immediately proceed with the installation overhead of the new feed 
wires on wood poles on Tyne Street, at an estimated cost to the City 
of $3,000. 

FURTHER that the Board of Administration report on the proposal to 
install ornamental steel poles, as described in its report of May 13, 
1970, including estimated costs of local improvement charges. 


Cont ' d . 
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Clause No. 2 (Cont'd,) 


FURTHER that the subject matter of ornamental steel poles and costs 
be discussed with the Fraserview-Killarney Area Council and that 
organization's comments be included in the Board of Administration 
report . 


The following action of the Committee is reported for the 
information of Council: 


3. Hotel Room Tax: 

Proposed Increase in License Fees 

The City Council on April 14, 1970, by resolution, requested 
the Committe to give consideration to a report of the Director of 
Finance contained in the Board of Administration report dated April 18, 
1969, in the matter of increase in license fees currently being charged 
on hotels, motels, etc. 


report and also noted a working scale of proposed charges, prepared by 
the Director of Finance, based on an average daily room rate (with a 
60% occupancy rate) . The scale showed a column of suggested license 
fee per room. After due consideration, your Committee 

RESOLVED that, in regard to a proposed increase in the license fees 
for hotel and motel rooms, the Board of Administration report back 
with alternate proposals, including all ramifications, based on the 
suggested license fee column in the scale prepared by the Director of 
Finance, but with an 80% occupancy rate and with no increase on rooms 
with a daily rate of up to $8.00. 

FURTHER that the report include comparisons with license and business 
tax paid by other businesses. 


CONDOLENCES 

The Committee was informed of the recent passing of Miss Moira Sweeney, 
who was most active in the Community Arts Council and other community 
organizations . 

It was agreed that a suitable expression of condolences be forwarded. 


PART II 


INFORMATION 


Pursuant thereto, the Committee considered the aforementioned 


AMENDED 

SEE PAGE.jSiPj. 


****** 
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MAY 14, 1970 

A meeting of the Standing Committee of Council on Transportation was 
held in the No. 1 Committee Room on Thursday, May 14, 1970, at 
approximately 11:40 a.m. The following members were present: 


PRESENT; 


ABSENT 


Alderman Wilson, Chairman 
Deputy Mayor Alderman Sweeney 
Aldermen Adams, Bird, Calder, Hardwick, 
Linnell, Phillips and Rankin 

His Worship the Mayor (On Civic Business) 
Alderman Broome 


CLERK 


D. Scott 


The Minutes of the meeting held March 31, 1970, were adopted. 

The following recommendations of the Committee are submitted to 
Council for consideration: 

RECOMMENDATIONS 

1. Bus Fares: Report of Sub-Committee 
Re. Meeting with Dr. Shrum 

The following report of the Sub-Committee re Bus Fares, dated May 14, 
1970, was submitted for information: 


"The Vancouver City Council on March 10th adopted the recommenda- 
tion of its Standing Committee on Transportation that a Siab- 
Committee be appointed to negotiate with Dr. Shrum, relative to 
an adjustment in the bus fare system. At the Council meeting 
on March 10th, Alderman Wilson advised he had appointed the 
following in connection with the negotiations wi,th Dr. Shrum:- 

Alderman Wilson 
Alderman Sweeney 
Alderman Rankin 
Alderman Hardwick 

Aldermen Wilson, Rankin and Hardwick met with Dr. G. Shrum, 
Mr. E. Gunderson and Mr. P. Barchard on April 8th and report 
as follows: (Alderman Sweeney, being engaged in other civic 
business, was not able to attend this meeting.) 

(a) Your Sub-Committee suggested extension of the Downtowner 
Pass to cover areas other than the West End. This 
suggestion was not received favourably if it involved 
jumping False Creek. However, there might be some 
chance of having it extended east of Main Street for a 
limited distance, i.e. it might be extended to take in 
the Strathcona area. Dr. Shrum advised of abuses of 

the Downtowner Pass as it applies in the West End. 

(b) It was generally agreed that there should be a form of 
support for the transit system. The matter of a Transit 
Authority was discussed including possible sources of 
supplementary revenue. It was pointed out that there 
might be a lead given on this by the current Regional 
District Study on Rapid Transit. 


Cont'd. 
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(c) The Sub-Committee suggested that, as an increase had 
been put into effect, could more frequent service be 
supplied. Dr. Shrum advised that, even with the fare 
increase, the bus system is still operating "in the red" 
and B.C. Hydro advised we can look forward to a further 
fare increase unless all efforts are made to speed the 
operation of the buses , particularly in the Downtown 
area. 

(d) The question of zone fares was discussed. The Company 
expressed its disapproval of any such plan as it was 
felt, within the City limits of Vancouver, the -fares 
should apply equally throughout the whole area. They 
did not supply the Committee with a breakdown of the 
relative profitability of Vancouver service as compared 
with adjacent Municipalities. 

(e) It was agreed on the need for a Policy Liaison 
Committee to supplement the existing Technical 
Study Committee." 

It was 
RECOMMENDED 

(a) that the report of the Sub-Committee dated May 14, 19 70, 
be received; 

(b) that Alderman Wilson be requested to forward further 
information with respect to Clause (c) quoted above to 
the Official Traffic Commission and the Technical Study 
Committee ; 

(c) that a Policy Liaison Committee be established and that 
the Committee be comprised of members of the S tab -Commit tee 
re Bus Fares, i.e. Aldermen Wilson, Sweeney, Rankin and 
Hardwick . 


2 . Hydro Rates and Bus Fares 

The meeting had before it the following report of the Special Committe 
of Council re Hydro Rates and Bus Fares: 

"On January 13, 19 70, Council established a Special Committee re 
Hydro Rates and Bus Fares which had as its primary duty the 
investigation of what actions Council should take to prepare a 
brief for submission to the Public Utilities Commission on the 
then proposed increase in transit fares and hydro rates. By 
that same resolution. Council instructed that the Executive 
Council of the Province of British Columbia be petitioned to 
pass an Order-in-Council directing the Public Utilities 
Commission to hold a hearing to determine the extent and 
justification in any increases in rates or fares which may be 
applied for by the B.C. Hydro and Power Authority. 

In accordance with the instructions that Council laid on the 
Special Committee the Committee met and passed the following: 


. . . Cont'd. 
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'RESOLVED that His Worship the Mayor be requested to 
present once again on behalf of the City of Vancouver 
a request to the Provincial Executive Council to pass 
an Order-in-Council directing the Public Utilities 
Commission to hold a hearing to determine the extent 
and justification of any increases in rates or fares 
which may be applied for by the British Columbia Hydro 
and Power Authority. 

AND FURTHER RESOLVED that His Worship the Mayor contact 
all members of the Greater Vancouver Regional District 
and the Capital Regional District requesting the several 
Councils to consider joining in with the City of Vancouver 
in preparing briefs to present to the Public Utilities 
Commission if such authority is granted by the Executive 
Council . 

AND FURTHER RESOLVED that the applications by the City of 
Vancouver to the Executive Council be made so as to 
separate the transit fares' changes and the electrical 
power rates changes.' 

His Worship did direct requests to the Executive Council and 
did contact the members of the Greater Vancouver Regional 
District and the Capital Regional District. Several replies 
were received from the Member Municipalities of the Regional 
District but no reply was received either from the Executive 
Council or any individual members of the Executive Council. 

Inasmuch as the Provincial Government did not initiate Public 
Hearings on the rate increases and inasmuch as these increases 
have been instituted by the Hydro Authority your Committee 


RECOMMENDS 

(1) That all the municipalities that were contacted by your 

Committee re the preparation and submission of a brief and 
the sharing of costs of same, be advised that the Council 
of the City of Vancouver is no longer pursuing this course 
of action and express Council's thanks for their support 
and co-operation. 


(2) That your Committee be instructed to prepare a resolution 
for siabmission by the Vancouver City Council to the next 
ensuing Convention of the Union of B.C. Municipalities on 
the topic of Bus Fare Increases and Hydro Rates Increases 
by the B.C. Hydro and Power Authority without public 
explanation being given. 

(3) That the Council of the City of Vancouver express support 
and co-operation to the Union of British Columbia Munic- 
ipalities in its past actions re the increase in bus fares 
and hydro rates. 

(4) That, as the Siab-Committee of the Standing Committee of 
Council is continuing discussions on the matters of bus 
fares and services with the B.C. Hydro and Power Authority, 
your Special Committee be discharged." 


After due consideration, it was 

RECOMMENDED that recommendations (1), (2) and (4) quoted above be 
adopted; however, in connection with recommendation (2) the Board of 
Administration agreed to prepare a draft resolution for submission 
to Council; 

FURTHER RECOMMENDED that recommendation (3) be adopted, after 
deleting the words "bus fares and" in the third line of the 
recommendation. 
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3 . Transit Operation Study 


On February 17, 1970, the City Council adopted the following 
recommendation of its Standing Committee on Transportation with 
respect to the proposed Transit Operation Study: 

"THAT the Transit Operation Study, as outlined above, 
be proceeded with by the Engineering Department and 
the B.C. Hydro; the B.C. Hydro be requested to appoint 
a member of their staff to carry on a continuing research 
program on transit matters and the City Engineer be 
authorized to add a member to his staff for the same 
purpose, subject to the B.C. Hydro doing the same." 

The Committee had before it a report of the Board of Administration 
dated April 7, 19 70, wherein it was advised that the B.C. Hydro and 
Power Authority have considered the recommendation of this Committee 
and, in the light of the studies now under way with the Greater 
Vancouver Regional District on Rapid Transit and with the City of 
Vancouver on the Downtown Study, in both of which their management 
and staff are extensively involved, it was the decision of the B.C. 
Hydro to decline the recommendation for participation in further 
transit research at this time. 

RECOMMENDED that the report of the Board of Administration re Transit 
Operations Study dated April 7, 1970, be received. 


The meeting adjourned at approximately 11:55 a.m. 


****** 



^JUN 9 WO 

CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 


A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, June 9, 1970, in the Council Chamber at 
approximately 9:30 A.M. 


PRESENT : His Worship the Mayor 

Aldermen Adams, Bird, Calder, Hardwick, 
Linnell, and Phillips 

ABSENT : Alderman Broome (On Civic Business) 

Alderman Rankin (Leave of Absence) 
Alderman Sweeney (On Civic Business) 
Alderman Wilson (On Civic Business) 

CLERK TO THE COUNCIL : R. Thompson 


PRAYER The proceedings in the Council Chamber were opened 

with prayer. 


ACKNOWLEDGMENT There were present in the Council Chamber students 

from the Orientation Class of the Vancouver 
Vocational Institute under the direction of Mrs. 
Coates , and students from the Charles Tupper School 
under the direction of Mr. J. Hunter 


'IN CAMERA' MEETING 

The Council agreed to an 'In Camera' meeting later this 
day re Personnel, Property and Labour Matters, etc. 


ADOPTION OF MINUTES 

MOVED by Aid. Bird, 
SECONDED by Aid. Adams, 

THAT the Minutes of the Regular Council meeting (including 
'In Camera'), dated May 26, 1970, be adopted. 

- CARRIED 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Bird, 
SECONDED by Aid. Adams, 

THAT this Council resolve itself into Committee of the 
Whole, His Worship the Mayor in the Chair. 

- CARRIED 


UNFINISHED BUSINESS 

Subdivision and Sale of Lot 158 
S/S Wall Street between Slocan and 
Kaslo Streets 


It was agreed to defer consideration of this matter 
pending the hearing of a delegation later this day. 


Regular Council, June 9 , 19 70 -'JjJM • 9 1-970 ^ ^ 

COMMUNICATIONS OR PETITIONS 

1. Use of 2025 West 16th Avenue: 
X-Kalay Foundation 

The Director of Planning submitted a communication advising 
it has not been possible to prepare a report to Council within the 
required time, regarding the use of building at 2025 West 16th 
Avenue by the X-Kalay Foundation Society. However, it is anticipated 
such report will be submitted to the Council in the next thirty days. 

MOVED by Aid. Bird, 

THAT this information be received. 

- CARRIED 


2. Haro-Smithe Connector 

Subdivision and Disposal 
of Surplus Lands 

A communication was noted from the Supervisor of Property 
and Insurance referring to the Council resolution putting over for 
two weeks for report, the question of the desirability of including 
the Haro Diversion property with the Robson Street property as a 
possible comprehensive block development. The Supervisor of 
Property and Insurance advises this is primarily a planning matter 
and the Director of Planning has instructed a report be prepared 
with a view to a submission to Council on June 16th. 

MOVED by Aid. Hardwick, 

THAT this information be received. 

- CARRIED 


3. Blaine Incident: May 9, 1970 

A communication was noted from the Mayor of the City of 
Blaine, Washington, in acknowledgment of the City of Vancouver 
communication expressing regrets in respect of incidents in 
Blaine, Washington, on May 9th. The Mayor's views are set out in 
this communication expressing appreciation of the Vancouver Council's 
response . 

MOVED by Aid. Bird, 

THAT this communication be received. 

- CARRIED 


4 . 1976 Winter Olympic Games 

A communication was submitted from the President of the 
Comite'' International Olympique expressing appreciation for the 
invitation submitted by Vancouver for the staging of the 19 76 
Winter Olympic Games, and regrets in not being successful. 

MOVED by Aid. Phillips, 

THAT this communication be received. 

- CARRIED 


5 . Fireboat Carlisle 

It was agreed to defer communication from the Vancouver 
Fire Fighters' Union Local No. 18, pending the hearing of a 
delegation. Commissioner Ryan advised the required Board of Adminis- 
tration report on the subject would follow. 
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COMMUNICATIONS OR PETITIONS (Cont'd. ) 

6 . Labour Matters 

The following resolution was noted from the Corporation of 
the District of West Vancouver: 

"WHEREAS the industrial shutdowns in B.C. are so widespread 
that the effects may generate a serious and continuing 
economic depression; 

AND WHEREAS the elected Mayors and Aldermen throughout 
the Province represent the people of the Province on a 
closer level than the party system of senior governments; 

THEREFORE BE IT RESOLVED THAT all B.C. city /municipal 
Councils be urgently requested to pass a resolution calling 
upon all labour and management organizations now in any 
cessation of work to declare a truce while negotiations are 
continued and to urge that all shutdown operations resume 
work on Monday, June 22, 19 70." 

MOVED by Aid. Hardwick, 

THAT the foregoing resolution be received. 

- CARRIED 


7 . Staff: Motor Vehicle Inspection Station 

A communication from the Vancouver City Hall Employees ' 
Association was submitted, setting out certain suggestions in the 
matter of priority placement in the civic service of Motor Vehicle 
Inspection Station staff who will be affected when the station 
is transferred to the Provincial Government. The Board of Adminis- 
tration submitted a proposed motion on the matter for the Council's 
consideration and, after due consideration, it was 

MOVED by Aid. Calder, 

THAT, in the event the Motor Vehicle Inspection Station is 
transferred to the Provincial Government, the policy with respect 
to priority placement for present City employees shall be: 

(a) In the case of an application by a member or former 
member of the staff of the Motor Vehicle Inspection 
Station for a posted position, that after certification 
has been decided upon, but before the forwarding of that 
decision to the concerned Department head, the Associ- 
ation 'without precedent' be invited to consult on the 
matter. 

(b) That in considering the qualifications for a posted 
position for which application has been made by an 
employee or former employee of the Motor Vehicle 
Inspection Station, wherever possible 'equivalent 
experience' be evaluated in relation to educational 
requirements . 

(c) This arrangement shall be considered a special 
arrangement applicable only to positions abolished 
in the City of Vancouver Motor Vehicle Inspection 
Station and shall be without prejudice to City policy 
with respect to other positions abolished in the 
future . 


- CARRIED 
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COMMUI^ICATIONS OR PETITIONS (Cont'd. ) 

8. Social Assistance: International 
Woodworkers of America 


MOVED by Aid. Hardwick, 

THAT the cominunication from the International Woodworkers of 
America in the matter of social assistance for Vancouver woodworke 
who are requiring such aid, be deferred for consideration later in 
the day at delegation time. 


- CARRIED 


9 . 'Peru Day' and Canvass 

MOVED by Aid. Phillips, 

THAT, pursuant to request received from Oxfam of Canada, that 
Organization be granted permission for a canvass for funds in 
connection with the Peru disaster, subject to the canvass being 
carried on within private property. 

FURTHER THAT His Worship the Mayor be requested to proclaim 
Friday, June 12th, as 'Peru Day'. 


- CARRIED 


BOARD OF ADMINISTRATION AND OTHER REPORTS 


A. General Report, June 5, 19 70 

Works and Utility Matters 

(i) Knight Street Crossing - 

Town Planning Commission Concerns (Clause 2 ) 

MOVED by Aid. Hardwick, 

THAT this clause be adopted; 


FURTHER THAT a copy of the communication dated April 23, 19 70, 
as written by the Chairman of the Town Planning Commission, be 
forwarded to the Department of Highways in Victoria for information 


- CARRIED 


(ii) Street and Traffic By-law No. 2849 

Proposed Amendment Regarding Truck Widths (Clause 4) 

MOVED by Aid. Calder, 

THAT this clause be adopted; 


FURTHER THAT the City Engineer be requested to assess the 
by-law provisions respecting adequacy of the street widths used by 
trucks and buses and up-datxng or the provisions as considered 
advisable . 

- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (Cont'd. ) 

(iii) Whistles: C.N. and G.N. Railways 
Communication from Harold E. Winch, M.P. (Clause 6 ) 

The Board of Administration submitted the Corporation Counsel's 
report as a result of communication from Mr. Harold E. Winch, M.P., 
in the matter of citizens' complaints respecting disturbance of 
their sleep by train whistle noises of the C.N. and G.N. Railways. 
Details of the matter are set out in the Corporation Counsel's report. 
The following is extracted therefrom: 

"If Council decides to proceed on the basis that it intends 
to prohibit whistles and bells only on the line from 
Boundary to Hastings, then I would recommend that the City 
Engineer be instructed to meet with the Canadian Transport 
Commission to ascertain the exact requirements for each 
crossing and probable cost sharing arrangements, and 
report back to Council on the amount of money required to 
make the necessary changes." 

MOVED by Aid. Bird, 

THAT the foregoing, extracted from the Corporation Counsel's 
report, be approved and a copy of the Council's action forwarded 
to Mr. Winch. 

- CARRIED 

(iv) Balance of Works and Utility Matters 

MOVED by Aid. Bird, 

THAT Clauses 1, 3 and 5 of the report of the Board of Adminis- 
tration (Works and Utility matters), dated June 5, 1970, be adopted. 

- CARRIED 


Social Service and Health Matters 

(i) Indigent Funerals (Clause 3 ) 

MOVED by Aid. Hardwick, 

THAT this clause be referred back to the Board of Administration 
to consider alternatives available, enquiring into the possibility 
of using the services of the Memorial Society of B.C. and Glenhaven 
Memorial Chapel Ltd. , for report back. 

- CARRIED 


(ii) Balance of Social Service and Health Matters 

MOVED by Aid. Calder, 

THAT Clauses 1 and 2 of the report of the Board of Adminis- 
tration (Social Service and Health matters) , dated June 5, 1970, 
be received for information. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (Cont'd. ) 

Harbours and Parks Matters 

Work on Crystal Pool Replacement Prior to 
the 1971-75 Five Year Capital Program 

The Board of Administration submitted a report from the 
Director of Finance on request from the Park Board that a special 
fund of approximately $45,000 of the approved capital funds for 
replacement of the Crystal Pool, be made available to the Park 
Board in order that action may be taken immediately to choose an 
architect and to draw plans. The Director of Finance recommends 
that should the request be approved, he be directed to determine 
the method of advance financing for the $45,000 and report back to 
Council. 

MOVED by Aid. Bird, 

THAT the Park Board's request be approved, subject to the site 
for the replacement of the Crystal Pool being discussed in due 
course with the Council, and on the understanding that the Director 
of Finance will report on the method of advance financing for the 
$45,000. 

- CARRIED 


Building and Planning Matters 

( i ) Civic Design Panel Membership (Clause 3 ) 

It was agreed to defer consideration of this clause to an 
'In Camera' meeting. 

(ii) Erection of Billboard on Roof of 
Building - S/W Corner of Waterloo 
Street and Broadway (Clause 6) 

The Board of Administration submitted the following report of 
the Director of Planning: 

"A petition dated May 12th, 19 70, has been received from 
Mr. and Mrs. W.H. McKenzie which bears the signatures of 
111 persons protesting the erection of a billboard on the 
southwest corner of Waterloo and Broadway. 

A similar petition dated April 23rd, 1970 has been received 
from Mr. and Mrs. P.H. Thomas bearing the signatures of an 
additional 38 persons. This petition also refers to bill- 
boards erected at the southeast corner of Collingwood and 
Broadway . 

On May 5th, 1970 Council considered a motion by Alderman 
Bird in respect of such roof signs and resolved: 

'THAT the Director of Planning be instructed to make 
application to amend the Zoning and Development By- 
law No. 3575 to control the location of roof signs 
in C-2 and C-3 Commercial Districts and examine the 
problem of roof signs in other zoning districts. 

- Carried' 


Cont'd. 


) 

I ' 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (Cont'd. ) 

Erection of Billboard on Roof of 
Building - S/W Corner of Waterloo 
Street and Broadway (Cont'd.) 

As a result of Council's action the Director of Planning 
is in the process of carrying out the necessary survey and 
is preparing a draft amendment to Zoning and Development 
By-law #3575 in respect of control of such roof signs. A 
report thereon will be submitted to Council as soon as 
possib le . 

The particular roof signs, subject of the above noted 
petitions, have been erected and comply with existing by- 
law requirements. As the proposed amendment to the Zoning 
and Development By-law cannot be retroactive, these signs 
must be considered as legal uses." 

MOVED by Aid. Phillips, 

THAT the Director of Planning bring in a by-law amendment 
dealing with this subject, to be in Council's hands within two 
weeks, it being understood there will not be consultations with 
other parties in the meantime. 

- CARRIED 


(iii) Use of Y.M.C.A. Building - 

2617 East Broadway for Travelling 
Youth and Young Men (Clause 8) 

It was agreed to defer consideration of this clause pending 
the hearing of delegations later this day. 


(iv) 119 Matthews Avenue - 

Mrs. Dawn Raappana (Clause 9 ) 

The Board of Administration advised of Council's decision on 
April 14,1970, to defer injunction proceedings against the operator 
of a boarding house at 1190 Matthews Avenue for a two months period 
to allow the operator an opportunity to make an application to 
Council for consideration under the hardship policy. The Director 
of Permits and Licenses report is submitted by the Board, pointing 
out that no hardship application has been made to Council as of 
June 9, 19 70. 

MOVED by Aid. Adams, 

THAT this information be received and His Worship be requested 
to reply to the lawyers representing the Shaughnessy Heights 
Property Association, giving the status of the situation. 

- CARRIED 


(v) Gospel Tent Meetings at 22nd Avenue 

between Penticton & Nanaimo Streets (Clause 12 ) 

The Board of Administration advised of application by the 
South Main Gospel Hall for permission for the holding of tent 
meetings by various Gospel Halls in the evenings during the month 
of July, on City-owned land at 22nd Avenue between Penticton and 
Nanaimo Streets. 

Details of the application are set out, as well as information 
from the Building Inspector and the Supervisor of Property and 
Insurance . 


. . . Cont'd. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (Cont'd. ) 

Gospel Tent Meetings at 22nd Avenue 

between Penticton & Nanaimo Streets (Cont'd. ) 

The Board of Administration advises this group received 
permission in June 1968 for other City-owned land for the purpose, 
following which there were letters of objection from neighbouring 
residents. As a result, certain public convenience centres were 
relocated to satisfy the residents. 

MOVED by Aid. Bird, 

THAT this request be not approved. 

- CARRIED 


The Council recessed at approximately 10:45 a.m. to reconvene 'In 
Camera' in the Mayor's Office, following which the Council recessed 
to reconvene in open session in the Council Chamber at 2:00 p.m. 


The Council reconvened in open session in the Council Chamber 
at approximately 2:00 p.m., still in Committee of the Whole, His 
Worship the Mayor in the Chair, and the following members present: 


PRESENT; 


ABSENT : 


His Worship the Mayor 

Aldermen Adams, Bird, Calder, Hardwick, 
Linnell, and Phillips 

Alderman Broome (On Civic Business) 
Alderman Rankin (Leave of Absence) 
Alderman Sweeney (On Civic Business) 
Alderman Wilson (On Civic Business) 


DELEGATIONS, COMMUNICATIONS, UNFINISHED BUSINESS, 
AND BOARD OF ADMINISTRATION AND OTHER REPORTS 


1. Subdivision and Sale of Lot 158 
S/S Wall Street between Slocan 
and Kaslo Streets 


The Council considered Board of Administration report (Property 
matters) dated May 8, 1970, regarding subdivision of Lot 158, 
S/S Wall Street between Slocan and Kaslo Streets. 

In this connection Mr. C.E. Hamilton, Barrister, appeared 
on behalf of the owners of Lot 157 and filed a brief urging Lot 
158 be released for sale and not subdivided. 

MOVED by Aid. Linnell, 

THAT Clause 5 of Board of Administration report (Property 
matters) dated May 8, 1970, dealing with this matter, be adopted. 

- CARRIED 
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DELEGATIONS, COMMUNICATIONS, UNFINISHED BUSINESS, 

AND BOARD OF ADMINISTRATION AND OTHER REPORTS (Cont'd. ) 

2 . Capilano Stadium; Future Uses 

The Sub-Committee of the General Purposes Committee on the 
matter of future uses of Capilano Stadium submitted the following 
report: 

"In 1969 Council approved the establishment of the under- 
signed as a Sub-Committee of the General Purposes Committee 
to investigate into the future uses of Capilano Stadium. 
In the Resolution of Establishment the Sub-Committee was 
composed of Alderman E.C. Sweeney with power to add. As 
this matter was of interest to the Board of Parks and Public 
Recreation, Commissioner A.E. Sandy Robertson was added to 
the Committee. During the early part of 19 70 the Committee 
held meetings and reviewed suggestions which had been received 
from the general public on possible future uses for the 
Stadium. In order to continue the investigations the Committee 
on February 5, 1970 adopted the following as its course of 
action : 

'The Committee members felt there were three main 
courses of action which would be followed: 

(1) Clear the land and dispose of the property for 
some private use. 

(2) Keep the land and improvements with a minimum of 
expenses utilizing the facilities for some months 
only . 

(3) Refurbish and adapt the facilities with the 
intention of utilizing it, if possible, 12 months 
of the year. 

The Committee felt the third method should be the first 
to explore and in connection with this directed that the 
following information be sought for the information of 
the Committee: 

(1) cost of provision of suitable drainage for multi- 
use grass sports field 

(2) cost of moving the left field fences further out 
and extending the grass playing field 

(3) cost of operating this facility i.e. lights, 
maintenance, etc. 

(4) cost of extending and covering bleacher facilities 
along the present third base line 

(5) a description of the present conditions of the 
Stadium and the cost of restoring the Stadium to 
a good state of repair 

(6) actual value of lands and improvements and 
replacement of lands and improvements.' 

The reports requested were received and reviewed by your 
Committee and copies are attached for the information of 
Members of Council. 

The Committee held subsequent meetings after receiving the 
information from the Board of Parks and Public Recreation 
and from the City Departments and reviewed subsequent 
submissions received from the public. 


. . . . Cont'd. 
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DELEGATIONS, COMMUNICATIONS AND BOARD OF ADMINISTRATION 
AND OTHER REPORTS (Cont'd.) 


Capilano Stadium: Future Uses (Cont'd. ) 

Subsequent to the last meeting of the Sub-Committee the Board 

of Parks and Public Recreation passed the following resolution; 

'That City Council be requested to turn over Capilano 
Stadium for operation by the Park Board effective 
June 1 to September 30 on a trial basis on the under- 
standing that the maximum cost to the City Council to 
keep the stadium in operation for the period would be 
$8,000 . ' 


And also subsequent to the last meeting of the Committee was 
an informal meeting between the undersigned and Mr. Cyrus 
McLean who advised the undersigned that he and other interested 
persons were presently negotiating the possibility of developing 
a Triple A Ball Team in the City. As these negotiations are 
confidential no further information was available but it was 
suggested that in view of the negotiations presently underway 
the group would appreciate the deferment of any irreversible 
decision being made in connection with Capilano Stadium. 


In view of all of the above your Committee 


RECOMMENDS 


That the Council accept the Board of Parks and Public Recreations 
offer for the management of Capilano Stadium during the summer 
season (June to September) for a trial period to determine if 
Capilano Stadium can be effectively and economically used by 
amateur sports . 


That there be no capital improvements made and the Park Board 
submit maintenance costs for the period and that the Board also 
submit a maximum estimated budget for the operation period. 

That any necessary funds required from the City during the 
period of operation be supplied from Contingency Reserve. 

That the Park Board submit a detailed financial report on the 
operations during the trial period and also submit suggested 
future uses for the stadium after the termination of the trial 
period. 

That any deficit incurred by the operation during the trial 
period be absorbed on an equal basis by the City and the Park 
Board. " 


In this respect delegations were received as follows: 


(a) Capilano Development Committee of the 
Red Door - 3742 Main Street (U.C.S.) 


- Brief filed dated June 1970 requesting the 
stadium be turned over to the Social Planning 
Department for administration jointly with the 
Vancouver Art Gallery and other interested groups. 


(b) Citizens Council on Civic Development 


- Brief filed dated June 9, 1970, making a similar 
request to that made by the Committee of the Red 
Door. 


. . . Cont'd. 
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DELEGATIONS, COMMUNICATIONS AND BOARD OF ADMINISTRATION 
AND OTHER REPORTS (Cont'd.) 


Capilano Stadium: Future Uses (Cont'd. ) 

After due consideration, it was 

MOVED by Aid. Hardwick, 

THAT the foregoing recommendations of the Sub-Committee of 
the General Purposes Committee be adopted, subject to a program 
of joint usage of the building facilities being worked out in 
conjunction with the Department of Social Planning/Community 
Development, and any conflict of interest be resolved by the 
Social Development Committee. 

- CARRIED 


MOVED by Aid. Linnell, 

THAT the Joint Technical Committee of the Social Development 
Committee investigate multiple recreational uses of Capilano 
Stadium, including use by the Art Gallery and use for sport 
activities, for recommendation to Council by September 1, 19 70, 
with a view in due course to the Social Planning/Community 
Development Department being placed in charge of the operation of 
Capilano Stadium. 

- CARRIED 


During consideration of the immediately foregoing matter, the 
Council was recessed at approximately 2:40 p.m., following which an 
'In Camera' meeting was held to complete the morning 'In Camera' 
business and then at approximately 3:30 p.m. the Council reconvened 
in open session. 


3. Y.M.C.A. Building at 2617 East 

Broadway: Use for Travelling Youth 
and Young Men (Clause 8, Board of 
Administration report. Building and 
Planning matters, dated June 5, 19 70 ) 

The Board of Administration submitted a report of the Director 
of Planning on a development permit application by the Y.M.C.A. of 
Greater Vancouver to use the existing building at 2617 East Broadway 
to provide short term emergency sleeping accommodation for travelling 
youth and young men during the summer months. May to September. 
Details of the application and consideration to date are set out in 
this report, it being advised neighbouring property owners were 
notified and several objections received, one letter being in favour. 

Mr. Malcolm Craig appeared on behalf of the Y.M.C.A. Mr. W. 
Kachur appeared in opposition and filed a brief on behalf of petitioners 
Mr. W.J. Gawthorn also appeared in opposition. 

MOVED by Aid. Adams, 

THAT no further action be taken on this development permit 
application to permit the requested use of emergency sleeping 
accommodation for travelling youth and young men during the summer 
months ; 

FURTHER THAT the Y.M.C.A. be congratulated for their efforts 
to assist in this matter, 

- CARRIED 


12 


Regular Council, June 9 , 1970 .... . . ; i 12 

v.. 

DELEGATIONS, COMMUNICATIONS AND BOARD OF ADMINISTRATION 
AND OTHER REPORTS (Cont'd.) 

Report of Board of Administration 
(Building and Planning Matters) 
dated June 5, 1970 (Cont'd.) 

(vi) Balance of Building and Planning Matters 

MOVED by Aid. Calder, 

THAT, in respect of the Board of Administration report (Building 
and Planning matters) , dated June 5, 1970, Clauses 1, 2, 4, 5, 7 and 
11 be adopted, and Clause 10 received for information. 

- CARRIED 


4 . Social Assistance: I.W.A. Members 

The Council received a communication from the International 
Woodworkers of America advising members have been refused financial 
help by way of unemployment insurance and social assistance. A 
representative of the Organization appeared stressing the urgency 
of the situation. 

The Acting Social Service Administrator advised the Council 
of the Provincial Government directives on the matter in cases of 
an individual being refused unemployment insurance due to being 
involved in a strike or a lock-out, i.e. that social assistance 
cannot be granted in such cases. The application of this directive 
is detailed in the report. Mr. McDaniel continued, however, to 
advise that as a result of a meeting on June 8th between the 
Minister of Rehabilitation and Social Improvement, Victoria, and 
the Federal Minister of Health, the latest position is that food 
vouchers can be issued for a period of two weeks in cases of 
destitution and need. 

MOVED by Aid. Hardwick, 

(a) THAT the Acting Social Service Administrator be requested 
to act forthwith on the latest directive he has received from the 
Provincial Authorities in Victoria in respect of this whole matter; 

(b) THAT the two senior governments be advised that the 
Vancouver City Council is of the view that persons laid off work 
through no fault of their own should be entitled to receive 
unemployment insurance but, failing this, social assistance should 
be granted; 

(c) THAT the Acting Social Service Administrator explore 
various means of facilitating the issuance of assistance to those 
in need. 

(Carried) * 

MOVED by Aid. Phillips, in Amendment, 

THAT the Acting Social Service Administrator be instructed 
to follow the relevant Federal and Provincial laws on this matter. 

- LOST 

Alderman Hardwick 's motion was put and - CARRIED* 


(During consideration of the foregoing business, the 
Council recessed at approximately 4:30 p.m. and reconvened 
at approximately 4:45 p.m. to continue with the Council 
business. At 5:00 p.m. the Council agreed to continue 
in session until 5:30 p.m.) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (Cont'd. ) 

General Report (Cont'd. ) 

Licenses and Claims Matters 

Claim of Miss Jessie I. Hendry 
3891 Arbutus Street 


It was agreed to defer consideration of this clause for one 

week . 


Fire and Traffic Matters 

(i) Attendance at Calgary Exhibition and Stampede 

by the Vancouver Fire Department Band (Clause 3 ) 

It was agreed to defer consideration of this request for one 

week . 


(ii) Balance of Fire and Traffic Matters 

MOVED by Aid. Linnell, 

THAT Clauses 1 and 2 of the Board of Administration report 
(Fire and Traffic matters) dated June 5, 1970, be adopted. 

- CARRIED 


Finance Matters 

(i) The Canadian Council of Christians 

and Jews Inc. - Luncheon and Passes (Clause 1 ) 

It was agreed to defer consideration of this matter for one 

week . 


(ii) B.C. Highland Dancing Association (Clause 2 ) 

It was agreed to defer consideration of this matter pending 
hearing of a delegation. 


(iii) The Playhouse Theatre Company 
Booth - City Hall (Clause 3) 

The Board of Administration submitted a report from the City 
Building Inspector on a request from the Playhouse Theatre Company 
for permission to place a wood framed booth within the City Hall 
for the months of June ~ September for promotional purposes. 

MOVED by Aid. Bird, 

THAT permission be granted for one week on the understanding 
that this will not be considered a precedent in such matters. 

- LOST 

No further action was taken. 


(iv) B.C. Civil Liberties Association 
- Grant (Clause 5) 


It was agreed to defer consideration of this matter pending 
hearing of a delegation. 


. . . Cont'd. 


Regular Council, June 9 , 1970 . .JUN • 9- 1970 14 

BOARD OF ADMINISTRATION AND OTHER REPORTS (Cont'd. ) 

Finance Matters (Cont'd. ) 

(v) Balance of Finance Matters 

MOVED by Aid. Adams, 

THAT Clause 4 of the Board of Administration report (Finance 
matters), dated June 5, 1970, be received for information. 

- CARRIED 


B. Personnel Matters, 

Supplementary, June 5, 19 70 

(i) B.C. Federation of Medical Women (Clause 4 ) 

It was agreed to defer consideration of this clause pending 
the hearing of a delegation. 


( ii ) Balance of Personnel Matters 

MOVED by Aid. Bird, 

THAT Clauses 1, 2 and 3 of the Board of Administration 
report (Personnel matters. Supplementary), dated June 5, 1970, 
be adopted. 

- CARRIED 


C. Property Matters, 
June 5, 19 70 

(i) Acquisition of Property - S.E. Sector 
Block 6 Bounded by 59th Avenue, Doman 
Street, Asquith Avenue and McKinnon 
Street (Clause 6) 


MOVED by Aid . Adams , 

THAT, in connection with this clause, a delegation be heard 
as requested. However, the owner be advised in the meantime of 
Council's past action in similar cases. 

- CARRIED 


(ii) Request to Cancel Sale of Lot 15 

Sit: S/S 48th Avenue between Tyne and 
Boundary Road (S.E. Sector) (Clause 7 ) 

The Board of Administration submitted a report of the 
Supervisor of Property and Insurance in respect of request from 
Mr. S.P. Strobel that the sale of Lot 15, Blocks 1 & 8, D.L. NJs 
339, on the south side of 48th Avenue between Tyne and Boundary 
Road, be cancelled and his deposit of $680 be refunded. The 
reason for the request is set out. 

MOVED by Aid . Adams , 

THAT the sale be cancelled and the deposit refunded. 

- CARRIED 

(iii) Balance of Property Matters 

MOVED by Aid. Adams, 

THAT Clauses 1 to 5 and 8 and 9 of the Board of Administration 
report (Property matters), dated June 5, 1970, be adopted. 


CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (Cont'd. ) 

D. Pacific National Exhibition - 1970 
Operating and Capital Budgets 

The Board of Administration under date of June 5, 19 70, submitted 
the following report respecting P.N.E. Operating and Capital Budgets 
for 19 70: 

"The following report has been received from the Director of 
Finance : 

'The operating and capital budgets of the P.N.E. for 
19 70 have been received and a detailed copy is on file 
in the City Clerk's Office. 

Summary of the 19 70 Operating Budget 

1969 1969 1970 

Budget Actual Budget 

Revenues (Exhibit A) $3,802,850 $3,839,586 $3,961,150 
Expenditures (Exhibit B) 3,554,715 3,609 ,726 3 ,743,227 

Net surplus $ 248,135 $ 229,860 $ 217,923 

Under the terms of the agreement between the City and the 
P.N.E. the operating and maintenance budget is submitted 
to Council for INFORMATION. 


Capital Improvements Budget 19 70 

The proposed P.N.E. capital budget consists in summary of 
the following items. The detailed explanation as supplied 
by the P.N.E. are attached as Appendix 1 to this report. 

Canucks' Offices, Pacific Coliseum $ 40,000 

New Fire Hydrant - Race Track 6,500 

Impulse Metering System (Electrical) 8,300 

Electrical System Improvements 55,000 

Electrical System Improvements - Gayway 50,000 

Burrard Amusement Extension 70 ,000 

Total $229,800 

Additional Expenditures on Equipment 124 , 875 

Grand Total Capital Expenditure $355,675 


The funds required for the capital program will be provided 
for out of the operations of the Pacific National Exhibition. 

The above 19 70 capital budget is submitted to Council for 
CONSIDERATION . ' 


Your Board recommends that Council receive the 19 70 operating 
budget of the P.N.E. for information, and submits the 19 70 
capital budget of the P.N.E. for consideration." 

MOVED by Aid. Adams, 

THAT the information respecting the operating budget of the 
P.N.E. for 1970 be received and the 1970 capital budget for 1970 be 
approved. 


- CARRIED 


(Alderman Phillips voted in the negative) 
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E. Proposed Beautif ication Project: 
East Gas town 


It was agreed to defer consideration of this matter pending 
the hearing of a delegation. 


F. Proposed Beautif ication Project: 
Hastings Street 

It was agreed to defer consideration of this matter pending 
the hearing of a delegation. 


G. Proposed Beautif ication Project: 
Granville Street/Pacific Centre 

The Board of Administration submitted the following report 
under date of June 2, 1970, on the matter of Beautif ication 
Project: Granville Street/Pacific Centre: 

"Your Board submits the following report of the Director of 
Planning and the City Engineer dated June 2, 1970, respecting 
a requested beautif ication project for the 600 and 700 blocks 
on Granville Street: 

'Pacific Centre Limited has submitted the attached 
letter (see Appendix 1) requesting the extension of 
the "Theatre Row" treatment into Blocks 52 and 42. 
Contact with some property owners on Granville Street 
opposite Block 52 indicates that they are generally 
in favour of renovating their frontage and participating 
in the street improvements. 

The Director of Planning and the City Engineer request 
permission to proceed with a study for a beautif ication 
project on the 600 and 700 blocks Granville Street. 

I . EXTENT OF PROJECT 

The area covered by this project consists of the 600 
and 700 blocks on Granville Street from Dunsmuir Street 
south to Robson Street (Illustration 1) . It is proposed 
that the project proceed in two phases : 

- Phase I: the 700 block Granville Street 

- Phase II: the 600 block Granville Street 

It is proposed that Phase I be implemented as soon as 
possible. Pacific Centre Limited is committee to 
replacing sidewalks around Block 52 and has asked 
approval of a design for the sidewalk area and the 
continuation of Theatre Row type of lighting on the west 
side of the 600 and 700 blocks Granville Street. Com- 
patibility of this design with the beautif ication 
projects for the other portions of Granville Street is 
essential. Implementation of proposals for the area 
abutting Block 52 could be independent of those for the 
east side of the 700 block Granville Street, the latter 
being dependent on negotiations with property owners. 
However, it is hoped that work would be done at the 
same time. 

Likewise, Phase II implementation could proceed with 

Pacific Centre's development of Block 42 but might 

proceed sooner on the east side because it will be some 

time before Block 42 construction reaches the stage where 

the sidewalk around it can be replaced and the area beautified. 


. . . Cont'd. 


Regular Council, June 9 , 1970 . . . JjJfsJ • 9 1970 

BOARD OF ADMINISTRATION AND OTHER REPORTS (Cont'd.) 


17 


Proposed Beautif ication Project - 
Granville Street/Pacific Centre (Cont'd. ) 

II SCOPE 

It is hoped to bring forward for Council's consideration, 
detailed design recommendations for the implementation of 
a standard beautif ication project in the area designated. 
Work to be done will be: 

A. The redesigning of all sidewalks, light standards, 
and other pieces of street furniture within the 
area, generally along the lines of the adjacent 
Theatre Row area. 

B. The establishing of general design criteria to act 
as guidelines for exterior renovations and signing 
on private properties within the project boundaries. 

III USE OF CONSULTANTS 

As the project consists basically of extending the "Theatre 
Row" treatment for two more blocks, the retention of outside 
design consultants is not required. 

IV COST ESTIMATES AND FUNDING 

A. Cost estimates 

Based on the costs of the Theatre Row project, 
preliminary estimates indicate that outlined 
improvements for both the 600 and 700 blocks would 
be approximately $120,000. Of this amount, the City's 
share, based on the Theatre Row formula, would be 
approximately $40,000. The balance, approximately 
$80,000, would be borne by Pacific Centre Limited and 
the property owners on the east side of Granville Street. 
Furthermore, Council will recall that the existing 
agreement between Pacific Centre and the City obligates 
Pacific Centre to assume the financial burden of the 
replacement of sidewalks. Precise details of total costs 
and cost-sharing will be the subject of a further report 
to Council. 

B . Funding 

No monies have been specifically allocated for this 
project in the 1969-1970 beautif ication budget. The 
Comptroller of Accounts advises that the City's share 
of the Phase I (700 block) costs could be reallocated 
from the $116,000 set aside for Kerrisdale beautif ication 
when needed as the major portion of these funds will not 
be required until 19 71. 

The City's share of Phase 2 of the 600 block Granville 
Street would not be required until 1971 or later and 
would, therefore, be appropriated from the 19 71-19 75 
beatatif ication allocations. 

V. RECOMMENDATIONS 

It is recommended that: 

A. Council instruct the Director of Planning and the City 
Engineer to undertake a beautif ication study as outlined 
for the 600 and 700 blocks Granville Street. 


. . . Cont'd. 
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Proposed Beautif ication Project - 
Granville Street/Pacific Centre (Cont'd.) 

B. If Council approve Recommendation A, the Director of 

Planning and the City Engineer report further on Phases 
1 and 2 of the project, including capital, maintenance 
and operating costs.' 

Your Board RECOMMENDS the foregoing report of the Director of 
Planning and the City Engineer be adopted." 


MOVED by Aid. Bird, 

THAT the foregoing Board of Administration report be adopted. 

- CARRIED 


H. Site for Meteorological Tower 

It was agreed that the Board of Administration report of June 
5, 1970, in regard to a site for a meteorological tower in the 
Greater Vancouver area be deferred pending notification of adjacent 
property owners and the giving of such persons an opportunity of 
being heard before Council on the matter, if they so wish. 


I. Enforcement of Maintenance Orders/ 
Family and Children's Courts 

The Board of Administration, under date of June 2, 19 70, 
siibmitted a report from the Co-ordinator of Data Processing and 
Systems and the Chief Probation Office with respect to enforcement 
of maintenance orders in the Family and Children's Courts, and a 
review of the Enforcement Section. Details of this review are set 
out and the following is recommended, the matter having been reviewed 
also with the Director of Personnel Services: 

"1. the Probation Assistant position (currently filled 
on a temporary basis) be reclassified to a Clerk 
III position, 

2. two new Clerk Typist II positions be established, 

3. two desks, two chairs, two electric typewriters and 
two dictating machines be provided for the two new 
positions, 

4. in eighteen months, a further review of the section 
be undertaken by the Chief Probation Officer and a 
representative of the Research and Systems Committee, 

5. the Director of Personnel Services be authorized to 
review all positions in the Enforcement Section within 
six months of the adoption of this report, 

6. the necessary funds for the remainder of 19 70 be 
provided from the Contingency Reserve. 

The Business Agent of the Vancouver City Hall Employees' 
Association, Local 15, has reviewed this report and concurs 
herein." 

The Board of Administration recommends the foregoing be 
approved. 

MOVED by Aid. Bird, 

THAT the foregoing recommendations be adopted. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS 


(Cont'd. ) 


J. Posters on City Street Allowance 


The Board of Administration submitted a report, under date of 
June 5, 19 70, as prepared by the City Engineer, on a request from 
the Rotary Club of North Vancouver for permission to place posters 
on the back of pedestrian crosswalk signs within the City limits 
to promote the 'Point your Way to Safety' campaign. The display 
is scheduled for June 9th to July 11th. 

It is recommended that the Rotary Club of North Vancouver be 
permitted to display their 'Point your Way to Safety' posters on 
the back of pedestrian crosswalk signs between the period of June 
9th to July 11th, providing that all said posters are removed by 
the applicant on or before July 11, 19 70, and the posters are 
maintained in a satisfactory condition throughout the period. 

The Board of Administration so recommends. 

MOVED by Aid. Calder, 

THAT the foregoing recommendations be approved. 


K. Report of Special Committee 
Re: Illegal Suites 
Hardship Cases 

The Council received the following report, dated May 22, 19 70, 
from its Special Committee re Illegal Suites - Hardship Cases: 

"The Committee of Officials has considered the following 
requests under the policy established by Council concerning 
Illegal Suites - Hardship Cases, and reports as follows: 

(a) The following applications recommended for approval 
by the Sub-Committee, be approved: 

Mrs. Mary E. Bater (owner), 1124 East 19th Avenue 
Louis D'Orsonnens (tenant), 200 East 22nd Avenue 
Bernard Thomas Galbraith (tenant) , 29 72 Charles Street 
Mrs. Lena Louise Guthrie (owner) , 1626 S.W. Marine Drive 
Mr. Caroll P. Hurd (tenant) , 2048 West 48th Avenue 
lanna L. Husari (owner) , 3486 Triumph Street 
Mrs. Shirley Lafortune (tenant), 219 2 Nanaimo Street 
Jerry and Celestina Linza (tenants) , 417 East 16th Avenue 
Robert Carl Martinello (tenant) , 5651 Earles Street 
Margaret Melgard (tenant) , 1619 East Broadway 
Carol Anne Pawson (tenant) , 3525 Adanac Street 
Miss Minnie Pinder (owner) , 55 East 48th Avenue 
John William Sands (tenant) , 424 East 37th Avenue 
Winifred Mary Shadbolt (tenant) , 2846 Charles Street 
Mrs. Hilda Skinner (owner), 3606 West 33rd Avenue 
Mr. E. Sokolowsky (tenant) , 846 West 14th Avenue 
Mrs. A. Strand (owner) , 561 East 59th Avenue 
Miss L. Venn (tenant) , 2554 East Georgia Street 
Manuel De Sousa Vieira (tenant) , 734 East 19th Avenue 
Mrs. Anne Ypma (owner) , 342 East 32nd Avenue 

(b) The following application be approved for six months 
from the date of this resolution: 

Beverley McQuay (lessee) , 1011 East 45th Avenue 


CARRIED 


Cont'd. 
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Report of Special Committee 
Re: Illegal Suites 
Hardship Cases (Cont'd.) 

(c) The following applications be approved for one year 
from the date of this resolution: 


Ilita and Ljubica Cuba (owners) , 62 East 55th Avenue 

Bhajan Singh Gill (owner) , 7975 Inverness Street 

Manuel M. Jacinto (tenant) , 5272 St. Catherines Street 

Richard C. and Angelina Johnson (tenants) , 2817 East 45th Ave. 

Harbhajan and Manjit Singh Kang (tenants) , 5678 Wales Street 

Jose and Fulgencia Murguia (owners) , 555 East 22nd Avenue 

Mr. Andy Nykiel (owner) , 4334 Prince Albert Street 

Kishen Singh (tenant) , 3380 Euclid Street 

Jacob Vandenborn (lessee) , 2105 East 44th Avenue 

(d) The following applications be not approved: 

Frank De Cesare (owner) , 3234 Turner Street 
Ashok Khosla (owner) , 5036 Prince Edward Avenue 

(e) In respect to the above mentioned, the City Building 
Inspector be instructed to carry out the policy as 
adopted by Council on December 17, 1963, and as amended 
by Council on November 10, 19 6 4." 


MOVED by Aid. Adams, 

THAT the report of the Special Committee re Illegal Suites - 
Hardship Cases, dated May 22, 19 70, be approved. 


- CARRIED 


L. Travelling Youth 


The Sub-Committee re Travelling Youth, comprising Alderman 
Calder and Alderman Linnell, submitted the following report under 
date of June 3, 19 70: 

"The Sub-Committee re Travelling Youth was established by the 
Standing Committee of Council on Planning and Development on 
April 2nd, 19 70, and the undersigned and Alderman Linnell were 
named to this Committee by the Chairman of the Standing 
Committee . 


Since that time the Committee has met to consider ways of 
fulfilling its terms of reference and to develop accommodation 
for travelling youth visiting the City of Vancouver. 

In the adoption of the report of the Standing Committee on 
Planning and Development, Council approved, in principle, a 
hostel building concept as accommodation for travelling youth 
and since that time several actions have been taken to fulfil 
this instruction. The Canadian Youth Hostels Association, 
British Columbia Division, has approached the Board of Parks 
and Public Recreation re the use of Building #4, at the 
Jericho Defence Lands. This building, which was designed as a 
barracks , lends itself, with alteration to meet By-law require- 
ments, to a hostel type operation. The Park Board at their 
meeting Monday, May 11th, approved, in principle, the rental of 
the building to the Canadian Youth Hostels Association for this 
purpose. A draft agreement is to be presented to the Park Board 
for approval at their meeting Monday, June 8th. At the time of 
writing this report, the reaction of the Board to the agreement 
is not known but it is understood the agreement has a five year 
term with a $1 a year rent. 


Cont ' d. 
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Travelling Youth (Cont'd. ) 

The Canadian Youth Hostels Association submitted, through 
the Sub-Committee, a request for financial assistance in the 
development of this building as a hostel and a copy of their 
brief is attached. The appendix referred to in the index 
of the attached copy, was not reproduced but is on file with 
the City Clerk. 

On Page 6 the Association submits the estimated start-up 
costs with a total expenditure estimated at $25,000.00 and 
on Page 7, the Association requests a start-up grant from 
the City of Vancouver of $10,000.00 to help defray part of 
the $25,000.00 cost. 

Your Committee gave serious consideration to this grant reque 
and for the following reasons: 

the priority of need for any available City 
funds for the general group of travelling and 
transient youth. 

the Association has a reserve of some $75,000.00 
in anticipation of a hostel development at Whistler 
Mountain and has uncommitted funds of $23,000.00. 

all persons who use this facility will be members 
of an association and the facility will not be 
available to the general public. 

the City will be subsidising this hostel operation 
through the nominal rent provided by the Park Board. 

RECOMMENDS that this Brief be received and in view of the 
results of the Olympic Committee award of the 19 76 Winter 
Games to Denver, Colorado, thereby freeing the present funds 
of the Canadian Youth Hostels Association, as reserved for an 
hostel at Whistler Mountain, and in view of the fact that the 
City of Vancouver, through the Board of Parks and Public 
Recreation, is renting this building #4 at Jericho for $1 per 
year for a five year period, this Committee recommends to 
Council that the grant requested be received and not acted 
upon at this time and that the total costs of the required 
renovations for Building #4 be at the expense of the Canadian 
Youth Hostels Association. 

Your Committee is present investigating other possibilities 
which will be the subject of other reports to Council in the 
near future." 


MOVED by Aid. Adams, 

THAT the recommendations in the foregoing report be approved. 

- CARRIED 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Bird, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid. Bird, 
SECONDED by Aid. Linnell, 

THAT the report of the Committee of the Whole be adopted. 


- CARRIED 
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BY-LAWS 

1. BY-LAW TO AMEND BY-LAW NO. 3575, BEING 
THE ZONING AND DEVELOPMENT BY-LAW 
(Rezoning 1819 and 1825 Robson Street ) 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Calder, 

THAT leave be given to introduce a By-law to amend By-law 
No. 3575, being the Zoning and Development By-law, and the By-law 
be read a first time. 

- CARRIED 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Calder, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Calder, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in the 
Chair. 

- CARRIED 

MOVED by Aid. Hardwick, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Calder, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Calder, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal. 

- CARRIED 

(The By-law received three readings) 


2. BY-LAW TO AMEND BY-LAW NO. 35 75, BEING 
THE ZONING AND DEVELOPMENT BY-LAW 
(N/S 15th Avenue between Birch and Alder ) 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Calder, 

THAT leave be given to introduce a By-law to amend By-law 
No. 3575, being the Zoning and Development By-law, and the By-law 
be read a first time. 

- CARRIED 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Calder, 

THAT the By-law be read a second time. 

- CARRIED 
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BY-LAW TO AMEND BY-LAW NO. 35 75, BEING 
THE ZONING AND DEVELOPMENT BY-LAW 

(N/S 15th Avenue between Birch and Alder) (Cont'd. ) 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Calder, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in 
the Chair. 

- CARRIED 


MOVED by Aid. Hardwick, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Calder, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Calder, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED 

(The By-law received three readings) 


MOTIONS 

1. Allocation of Land for Highway 
Purposes (2112 Dundas Street) 

MOVED by Aid. Bird, 
SECONDED by Aid. Hardwick, 

THAT WHEREAS the registered owners have conveyed to the 
City of Vancouver, for highway purposes, the following lands: 

1. North 14 feet of Lot 2, Block 25, District Lot 
184, Group 1, New Westminster District, Plan 
178 

AND WHEREAS it is deemed expedient and in the public 
interest to accept and allocate the said lands for highway 
purposes ; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
highway purposes, and declared to form and constitute portions 
of highway. 

- CARRIED 


1 
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2. Closing and Stopping Up and Conveyance 
to School Board (7th Avenue from Lane 
East of Rupert to Cassiar) 

MOVED by Aid. Bird, 
SECONDED by Aid. Hardwick, 

THAT WHEREAS the City of Vancouver is the owner of all the 
streets and lanes lying within the limits of the City of Vancouver; 
and 

WHEREAS a portion of road (7th Avenue) dedicated by the 
deposit of Plan 1314 adjacent to Lot "A", Explanatory Plan 5531, 
Block 21, North West One Quarter Section 38, Town of Hastings 
Suburban Lands is no longer required for highway purposes; and 

WHEREAS the Board of School Trustees of School District No. 39 
(Vancouver) , owners of the property on both sides of 7th Avenue 
from Cassiar Street to the lane West, desire to consolidate their 
holdings in order to extend the existing school: 

THEREFORE BE IT RESOLVED THAT all the portion of road dedicated 
by the deposit of Plan 1314 lying between a line joining the North 
West corner of Lot "A", Block 21, Explanatory Plan 5531, North West 
One Quarter Section 38, Town of Hastings Suburban Lands, and the 
South West corner of Lot 34, Block 8, said North West One Quarter 
and a line joining the North East corner of said Lot "A" and South 
East corner of Lot 22, said Block 8, the same as shown outlined red 
on a plan prepared by A. Burhoe, B.C.L.S. , dated the 5th day of 
November, 1969, and marginally numbered LF 4629, a print of which 
is annexed hereto; be closed, stopped up and conveyed to the 
Board of School Trustees of School District No. 39 (Vancouver) ; 

AND BE IT FURTHER RESOLVED that the closed road and the 
abutting properties be consolidated to form one parcel. 

- CARRIED 


3 . Centennial Matters 

At the last Council meeting. Notice was called on the following 
motion : 

MOVED by Aid. Phillips, 
SECONDED by Aid. Calder, 

THAT interested civic groups and individuals be invited to 
submit to the City, suggestions for Centennial projects and such 
parties be advised of the grant available to the City in this 
regard. 

(Deferred) 

It was agreed that this motion be deferred for consideration 
in one week, pursuant to request of His Worship the Mayor. 


4. Areas of Special Amenity: 
Gastown and Chinatown 

MOVED by Aid. Calder, 
SECONDED by Aid. Linnell, 

THAT, as Council is concerned with the well-being of 
Vancouver's historic area. Council designates both Gastown and 
Chinatown as areas of special amenity and requests that the 
Director of Planning ensure that no harmful developments are 
allowed to take place. 


(Notice) 

Notice was called and recognized by the Chair. 
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ENQUIRIES AND OTHER MATTERS 

Alderman Linnell - enquired into the possibility of taking 

Fruit Carts on Streets action to permit fruit carts on the 

streets, particularly as an assistance 
to university students during the 
Summer period. 

His Worship advised he would direct the 
Medical Health Officer and License 
Inspector to report on the matter. 


Alderman Calder - referred to the growing of laburnum 

Laburnum Trees trees in the City and the potential 

danger, particularly to children since 
all parts of this tree are poisonous. 
The Alderman suggested His Worship 
enquire of the Medical Health Officer 
respecting policy and his opinions on 
the matter, as well as the policy of the 
Park Board in respect of laburnum trees. 

His Worship agreed to endeavour to 
report on the matter at the next meeting. 

advised the merchants in the Broadway 
West area in the vicinity of Macdonald 
Street, were anxious to have beautif ication 
plans processed as quickly as possible 
and enquired when the Planning Department 
will be reporting. 

His Worship requested the Board of 
Administration look into the matter. 


The Council adjourned at approximately 5:20 p.m. 


******** 


The foregoing are the Minutes of the Regular Council meeting dated 
June 9, 1970, and the reports referred to are those on Page ( s) A V 
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JUNE 5th, 1970. 


The following is a report of the Board of Administration: 


WORKS & UTILITY MATTERS 


CITY ENGINEER'S REPORT 
(dated J\ine 5th, 1970) 


1. Closing Streets and Lanes in the South-East Sector 

"The sub-division of City owned lands in the South-East Sector requires 
the closing of various streets and lanes. 

I RECOMMEND that all the streets and lanes outlined in various colours 
on plan marginally numbered IiA175 be closed, stopped up and title taken thereto. 

I FURTHER RECOMMEND that the closed streets and lanes be consolidated 
with the abutting lands . " 

Your Board RECOMMENDS that the foregoing be approved. 

RECOMMENDATIONS ; 

2. Knight Street Crossing - 

Town Planning Commission Concerns 

The City Engineer reports as follows: 

"The Chairman of the Town Planning Commission has 
submitted to City Council by letter dated April 23, 
1970, the following specific concerns: 

'The bridge design does not provide a turn 
from the east on Marine Drive for traffic 
going north on Knight Street. This means 
that traffic wishing to go north on Knight 
Street has to make a turn somewhere east of 
Borden Street and filter through residential 
development to Knight Street. Again, if 
traffic is going west on Marine Drive and 
desires to make a turn that will get it on 
to the bridge to go south, then this traffic 
has to go beyond Knight Street and make a 
left hand turn, which will impede traffic on 
Marine Drive. ' 

For Council information, these two points were discussed 
in detail by Planning and Engineering Department officials 
with representatives of the Department of Highways and 
their Consultants. 

The question of provision of a ramp for the westbound to 
northbound movement was reported to Council in the Board 
of Administration report of May 2, 1969, as follows: 
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'The arrangement provides for all existing 
traffic movements except the westbound to 
northbound which could not be justified on 
account of the low forecast volumes, the high 
cost, and the availability of an alternative 
route nearby (i.e. Argyle Street).' 

This May 2, 1969, Board Report was adopted by Council on 
May 6, 1969, at which time Council requested a report on 
the feasibility of eliminating the proposed left turn move- 
ment and signalization now raised by the Town Planning 
Commission. 

The Board of Administration Report of July 4, 1969, received 
by Council on July 8, dealt in detail with alternative ways 
of eliminating the left turn and concluded with the following 
summary : 

'Officials of the Engineering and Planning 
Departments have examined all these schemes 
following which they reviewed them with B.C. 
Highway Officials and their Consultants. All 
concurred that the "Approved" scheme was the 
most acceptable from the standpoints of com- 
munity development, the highway user and over- 
all economics, and had the flexibility for up- 
grading to a higher traffic capacity in the 
future if that should prove necessary. ' 

In view of the thorough examinations that were carried out 
respecting the points now being raised by the Town Planning 
Commission, it is RECOMMENDED that: 

(a) The Town Planning Commission's letter be received. 

(b) Copies of this and previous relevant Board reports 
and Council minutes be forwarded to the Town Planning 
Commission for its information. " 

Your Board 

RECOMMENDS the foregoing recommendation of the City Engineer 
be adopted. 

(Copies of the Town Planning Commission's letter are 
circulated ) 


3. Tender Number 702 - Pavement and Curbs 
on Fraser and Knight Streets 

The City Engineer reports as follows: 

"Tenders for pavement and curbs on Fraser and Knight Streets 
in the City of Vancouver were opened on May 25, 1970, and 
referred to the City Engineer for tabulation and report to 
the Board of Administration. 

All tenders have been checked and are in order. 

Tabulations of Tender Number 702 and the average unit prices 
for the major items of work included in this tender have 
been circulated to Council members. 
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This tender •includes pavement and curb projects which 
were approved by Council at Courts of Revision held on 
January 30, 1969 and March 12, 1970. 

The City Engineer RECOMMENDS that: 

(a) Contracts be awarded to the low tenderers, as follows: 

Winvan Gravel and Supply Limited 

230 Brunette Street 
New Westminster, B.C. 

Project "D" - Fraser Street - Kingsway to 

20th Avenue $54,654.50 

Standard-General Construction 
(International) Limited 

Granville Island 
Vancouver 9, B.C. 

Project "E" - Knight Street - 57th Avenue 

to 63rd Avenue $91,311.25 

(b) Contracts satisfactory to the Corporation Counsel 
be entered into. 

(c) The bid bonds of the unsuccessful tenderers be 
returned . " 

Your Board 

RECOMMENDS the foregoing recommendation of the City Engineer 
be adopted. 


4. Street and Traffic By-law No. 2849 

Proposed Amendment Regarding Truck Widths 

The City Engineer reports as follows: 

"On May 9, 1968, the Provincial Government enacted leg- 
islation defining all Provincial Highways into two 
categories, 'scheduled' and 'unscheduled'. On those 
highways falling in the scheduled category, they also 
permitted an increase in truck widths from 8 feet to 
8 feet 6 inches. 

The scheduled highways enter the City at three points, 
via Lougheed Highway, 401 Highway and the Oak Street 
Bridge. The number of trucks of increased width on 
these routes was minimal and was readily accommodated 
by the City's present oversize permit system. The 
City regulations allow widths up to 8 feet, without a 
permit . 

On April 23, 1970, the Provincial Government, by Order 
in Council, amended the Department of Commercial 
Transport regulations to permit truck widths of 8 feet 
6 inches on all Provincial Highways. 
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It would appear desirable to be consistent with this 
change and to not provide an unreasonable situation for 
truck operators entering the City. However, if adopted 
by the City, the increased width would engender some 
adverse effect on traffic, both from the extra width 
itself and from the extra manoeuvering room required for 
turns. This would be especially so at arterial inter- 
sections and on the narrower pavements and narrower 
traffic lanes. Nonetheless, buses in the City are 
8 feet 6 inches wide and the adverse effect on traffic 
does not appear unduly critical if the extra width is 
restricted to certain major streets and restricted to 
non-rush periods. 

Schedule 'C of Part III of the Street and Traffic 
By-law No. 2849 embraces all Provincial routes entering 
the City, plus all M-1 and M-2 industrial areas and a 
minimal network of routes between these areas. (A 
plan of City truck routes is attached for Council's 
reference . ) 

It is therefore RECOmENDED that the City allow the 
operation of vehicles up to 8 feet 6 inches in width, 
without permit, on those routes listed in Schedule 'C' 
Parts 1 and 2 of Part III of the Street and Traffic 
By-law No. 2849, at any time except during the periods 
7:00 a.m. to 9:00 a.m. and 4:00 p.m. to 6:00 p.m. of 
any day except Saturdays, Sundays and public holidays. 

It is FURTHER RECOMMENDED that the Corporation Counsel 
be instructed to prepare the necessary By-law amendment 
to accommodate the new regulation." 

Your Board 

RECOMMENDS the foregoing report of the City Engineer be adopted. 


3. Underground Wiring to Serve the Proposed 

Subdivision of Land in the City of Vancouver 

The Director of Planning and the City Engineer report as follows: 

"Preliminary approval has been granted by the Approving 
Officer to the subdivision of the following properties: 

(a) Lot 'C, Block 128, D.L. 340 - 4640 N.W. Marine 
Drive (see Drawing S-175) 

(b) Lots 9 and 10, Sub. -3, Block 10, D.L. 139 - 
2905-2911 West 23rd Avenue (see Drawing S-176) 

(c) Lots 1 and 1-A, Block 67, D.L. 326 - 3838 Selkirk 
Street (see Drawing S-177) 

N.B. Drawings are on file with the City Clerk 

Final approval of the above-noted subdivisions could only 
be granted upon compliance with the following condition: 

'That the applicant enters into an agreement with 
the City that will ensure that all power, telephone 
and other wire or cable within the subdivision 
shall be installed underground at no cost to the 
City, ' as prescribed under Section #18 of the Sub- 
division Control By-law. 
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Under Section #19 of the By-law, 'the City Council may 
waive the requirements of Section #18 with respect to 
any particular wire or cable or to all wires or cables 
within a subdivision if the Council deems that the 
applicant would be put to an unreasonable expense in 
placing such wires or cables underground. ' 

The Director of Planning and the City Engineer are of 
the opinion that subdividers would be put to an un- 
reasonable expense in placing such wires and cables 
underground as these are minor subdivisions in developed 
blocks which are already served by overhead wires located 
on the adjoining streets. 

It is therefore recommended by the Director of Planning 
and the City Engineer that City Council waive the said 
requirements of Section #18 of the Subdivision Control 
By-law for the above-noted subdivisions." 

Your Board 

RECOMMENDS that the recommendations of the Director of Planning 
and the City Engineer be adopted. 


CONSIDERATION : 

Whistles: C.N. & G.N. Railways 
6 . Communication from Harold E. Winch, M.P. 

The Corporation Counsel reports as follows: 

"I have been asked to report on the letter from 
Mr. Winch, M.P., wherein he makes reference to the fact 
that he has received a great number of complaints from 
citizens whose sleep is being disturbed by the noise 
made by whistles on trains of the Canadian National and 
Great Northern Railways. This problem has been the 
subject of other complaints and enquiries from time to 
time . 

The main area of concern seems to be in relation to the 
Great Northern Line from Boundary to Clark Street, and 
the Burrard Inlet Line from Clark to Hastings Streets, 
particularly as it affects the Raymur Housing Development. 

Under the provisions of the Railway Act, any train 
approaching a highway crossing is normally obliged to 
blow its whistle and ring its bell. This obligation 
does not obtain however, where a by-law of a municipality 
prohibits whistles or bells being sounded at a particular 
crossing or crossings. 

The difficulty inherent in the present situation is, that 
before any city by-law can be effective in prohibiting 
whistles or bells, the by-law must be approved by an order 
of the Candian Transport Commission. A condition pre- 
cedent to any approval is that each crossing that would 
be included in the by-law would have to be protected by 
an automatic warning device. 

On the Great Northern Line from Boundary to Clark Street 
there are eleven crossings but the protection at each 
crossing is such that the approval of the Commission could 
probably be obtained with no further improvements or 
expenditures on the part of the City, with one exception 
which is simply a spur line crossing and therefore could 
possibly be excluded. 
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On the Burrard Inlet Line however, which appears to be 
the line which causes the major annoyance to residents, 
five of the eight highway crossings are unprotected. 
To provide the minimum protection necessary to obtain 
approval for a restrictive by-law would cost approximately 
$160,000. Of this we could expect an Ql^kio contribution 
if the normal cost sharing arrangements were followed. 
In that case the City's cost would be roughly $20,000 
plus one-half the annual maintenance charge which would 
be approximately $2,000. 

On the other hand the B.C. Railway Act provides that 
the additional costs occasioned by a situation such as 
this must be paid fully by the municipality involved. 
Although we are here dealing with the Federal Railway 
Act, it may be that the Canadian Transport Commission 
would not order the normal cost sharing arrangements, 
and it could be that the City might be ordered to pay 
the whole cost of the necessary extra protection. 

While it is dealing with this subject. Council should 
be aware that the same situation exists at 46 other 
crossings in the City. Of this number, 26 are in or 
near residential areas. Accordingly it would appear 
that the first decision, if there is to be any further 
action on this matter at all, is whether or not the 
problem is to be dealt with on a City-wide basis or 
simply on the basis of prohibiting whistles and bells 
on the crossings between Boundary and Hastings Streets. 

If this matter is to be dealt with on a City-wide basis, 
then I would recommend that the matter be referred back 
to the City Engineer for a report on the probable cost 
of bringing the protection at other crossings up to an 
acceptable standard. 

If Council decides to proceed on the basis that it 
intends to prohibit whistles and bells only on the line 
from Boundary to Hastings, then I would recommend that 
the City Engineer be instructed to meet with the Canadian 
Transport Commission to ascertain the exact requirements 
for each crossing and probable cost sharing arrangements, 
and report back to Council on the amount of money 
required to make the necessary changes." 

Your Board submits the foregoing report of the Corporation Counci 
for Council's CONSIDERATION. 

(Letter of Harold E. Winch, M.P. is circulated for 
information) 


****** 
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SOCIAL SERVICE AND HEALTH MATTERS 


INFORMATION: 


1. 


Employment Preparation Project 


On the third of February, 1970, Council adopted the recommendation 
of the Board of Administration contained in its report dated 
January 22, 1970, dealing with the establishment of an Employment 
Preparation Project in conjunction with the Park Board, the 
Provincial and Federal governments and their agencies. 

Under date of May 15, the deputy Minister of Rehabilitation and 
Social Improvement advises that the Federal government has approved 
the Employment Preparation Project and that officials of the 
Provincial department will be shortly finalizing all arrangements 
with the City Social Service Department. 

Your Board submits the above for the INFORMATION of the Members of 
Council . 


2. Illegal Suite - 4557 West 4th Avenue 

Mr. & Mrs. H. Fiala, 4573 West 4th Avenue and Mr. & Mrs. M. MacLeod, 
4545 West 4th Avenue, wrote to Council regarding the number of 
lodgers present in the home of Mr. E. Granirer, 4557 West 4th 
Avenue and the disturbances attributed to one lodger who had 
received permission to reside in the home under Council's Hardship 
Policy. The complainants request that no further applications be 
considered . 

The Director of Permits and Licenses reports that: 

"As a result of the complaint from Mr. and Mrs. Fiala in 
May 1969, inspection showed that the building was occupied 
as a one-family dwelling with three lodgers. The owner 
was advised to restore the building to the approved occu- 
pancy which would include two lodgers. Mr. Townbrow, on 
June 5, 1969, applied under the Hardship Policy for permis- 
sion to continue to occupy a basement sleeping room in 
the home of Mr, Granirer. The application was approved 
for a period of one year expiring September 30, 1970 with- 
out prejudice to a further application. Routine 
inspection in October 1969 established that Mr. Townbrow 
was still resident in the home. 

Following the present complaint, inspections showed that 
Mr, Townbrow had vacated the sleeping room and that 
Mr, R, Grierson has occupied the premises since May 5, 
1970, Mr. Granirer was again advised to have the room 
vacated, Mr, Grierson, on May 19, 1970, made application 
to the Hardship Committee for permission to continue to 
use the room in question. This will be dealt with by 
the Committee in due course. 

The disturbances, e.g. noise, parking, vandalism, etc. 
were presumably attributed to Mr. Townbrow who has now 
left. To our knowledge, no complaints in this regard 
have been registered against Mr. Grierson." 


Your Board submits this matter to Council for INFORMATION. 
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RECOMMENDATION 

5. Indigent Funerals 

The Acting Social Service Administrator reports as follows: 

"On May 4, 1970, correspondence was received from members 
of the B.C. Funeral Services Association requesting a 
revision in the amount paid for an indigent funeral. 

The total cost of a fiineral amounts to $390.00 The 
amoiint presently paid is $150.00; $5.00 of which is a fee for 
the Minister or Priest. This agreement has been in 
effect since January 1, 1957. 

On April 6, 1970 the Provincial Department of Rehabili- 
tation and Social Improvement authorized, effective April 
1, 1970 a revision of funeral fees from a maximum of 
$150.00 to a maximum of $200.00. Cost of cremation 
$27.50 or burial plot $145.00 are additional costs. 

Cost of indigent funerals, of which there were 307 in 
1969, are shareable 80/20 under the Social Assistance 
Act. Indigent Funerals are rotated monthly between the 
various funeral directors. Most other municipalities 
in the Lower Mainland are now paying the $200.00 rate. 

It is recommended that: 

(a) The City revise its 1957 agreement with the 
B.C. Funeral Service Association. 

(b) That effective April 1, 1970 the $200 maximum 
rate approved by the Provincial Government be 
paid. 

(c) That the Fiineral Directors be notified of the 
revised rate. 

Your Board 

RECOMMENDS the foregoing recommendations of the Acting Social 
Service Administrator be adopted. 
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HARBOURS AND PARKS MATTERS 


CONSIDERATION: 


1. Work on Crystal Pool Replacement Prior to the 
1971-75 Five Year Capital Program 

Your Board has received the following report from the Director of 
Finance : 

"The Chairman of the Board of Parks and Public Recreation 
has written to His Worship the Mayor and Members of City 
Council as follows: 

'The Park Board would like to proceed quickly with 
the proposed replacement of Crystal Pool that was 
approved in the 1971-75 capital program. This two 
million dollar project is of high priority because 
of the poor structural condition of the existing 
Crystal Pool. 

I was instructed to ask you to make available to 
the Park Board, as soon as possible, a special fund 
of approximately $45,000 out of the two million 
dollars approved, so that the Board may proceed 
immediately with the choosing of an architect and 
drawing of plans. It is proposed that construc- 
tion of the pool would commence early in 1971. 

Will you please advise me as soon as possible as 
to whether or not you will concur with this 
request. ' 

The Crystal Pool replacement ($2,000,000) was approved by 
the voters in the Spring of this year as part of the 1971- 
75 Five Year Capital Plan. The City's Five Year Plans are 
designed to provide capital funds for needed civic purposes 
during the indicated plan years and often, because of various 
types of delays, will provide capital funds for a few years 
following the specific plan period. 

Presumably the Park Board will be including the Crystal 
Pool replacement in their 1971 basic capital program for 
submission to Council in the Spring of 1971. Their request 
at this time is for $45,000 of funds in advance of the Five 
Year Plan and in advance of the submission of the replacement 
as part of their 1971 basic capital program, for the purpose 
of appointing an architect to draw the plans for the pool. 

If Council approves of the request, then I would recommend 
that I be directed to determine the method of advance financing 
for the $45,000 and report back to Council." 

Your Board submits the above report of the Director of Finance for 
Council CONSIDERATION. 
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BUILDING AND PLANNING MATTERS 


RECOMMENDATIONS 


1. Proposed Public Housing Project: FP 12 
Grandview Highway and Penticton Street 

The Director of Planning has reported as follows: 

"Council on May 12, 1970 had before it my report of April 24, 1970 
relating to three proposed public housing projects, including the FP 
12 project located at Grandview Highway (North) and Penticton Street, 
and approved the recommendation of the Board of Administration 
dated May 8, 1970 recommending approval, subject to conditions, of 
sketch plans of the FP 13 and FP 14 projects. My report of April 24, 
1970 noted that, subsequent to the Review Committee's recommendations 
regarding the FP 12, 13 and 14 projects, the Province had advised that 
the FP 12 site could not be accepted for development as proposed, in 
view of the high bids which had been received. 

As part of this site is within an area now being examined by the 
consultants for the East West Freeway connection between the East end 
of the Georgia Viaduct and Highway 401, I would recommend that no 
action be taken at this time to request the senior governments to 
reconsider the Province's recommendation on the FP 12 project." 

Your Board RECOMMENDS that the recommendation of the Director of Planning 
be approved . 

2. Demolition of Gasoline Service Station - 
785 Denman Street & Construction of New 
Station 


The Director of Planning reports as follows: 

"The Standard Oil Company of B.C. Limited has filed Development 
Permit Application #51686 to demolish the existing gasoline service 
station and automotive repair shop building at 785 Denman Street 
and to construct a new gasoline service station taking in two 
additional lots to the west of the existing service station site. 

City Council at a Public Hearing on May 16, 1968, approved the 
rezoning of a portion of this site from RM-4 Multiple Dwelling 
District to C-3 Commercial District, subject to certain conditions 
which have now been completed. 

The Gasoline Service Station Location Policy as adopted by City 
Council on October 1st, 1968, permits consideration of the rebuilding 
of the gasoline service station at this location. 

The Technical Planning Board and the Town Planning Commission recommends 
that development permit application #51686 be approved in accordance 
with the submitted application, such plans and information formina 
part thereof, thereby permitting the demolition of the existing 
buildings on this site and the construction of a new gasoline service 
station development, subject to the following conditions: 

A. Prior to the issuance of the development permit: 


(1) 


The design of the building is to be first approved by 
the Technical Planning Board after advice from the Design 
Panel regarding the architectural design of the building. 


(2) 


Revised drawings are to be submitted to the satisfaction 
of the Director of Planning indicating: 


2 


Board of Administration, June 5, 1970 (BUILDING - 2) 

Clause 2 continued 


(i) landscaping to be provided adjacent to the City 

lane and additional landscaping at the south west 
corner of the site and details of all landscaping to 
be provided on the site; 


(ii) building grades and finished grades to be supplied; 

(iii) the off-street parking facilities being provided in 

accordance with the requirements of Section 12 of the 
Zoning and Development By-law including dimensioning. 

(iv) the provision of screening on the southerly property 
line of the site from the northerly property line to 
the westerly vehicular crossing. 


B. The development is to be carried out and maintained in accordance 
with the approved drawings and Section 11(10) of the Zoning and 
Development By-law. 

C. All landscaping is to be provided within six months from the 
date of any use or occupancy of the proposed development and 
thereafter permanently maintained. 

D. Treatment of the open portions of the site other than the 
landscaped areas referred to in the preceding condition, in- 
cluding surfacing, curbing and screening to be provided prior 
to any use thereof. 

E. No signs to be permitted to the west of the front of the 
gasoline service station building and all signs to be to the 
satisfaction of the Director of Planning. 

F. All existing buildings on this site to be removed within 30 
days from the date of completion of the new development. 


It is recommended that Development Permit Application #51686 be 
approved in accordance with the recommendation of the Technical 
Planning Board and Town Planning Commission." 

Your Board RECOMMENDS that the recommendations of the Director of 
Planning be approved. 


FURTHER RECOMMENDS tht the required amending by-law to rezone a portion 
of the site to C-3 Commercial District be given the 3 readings by City 
Council . 


3 . Civic Design Panel Membership 

The Director of Planning reports as follows: 

"The Architectural Institute of B.C., has requested that the following 
changes be made to the Design Panel Membership for 1970: 

Expired Term of Office of the following Members: 

Mr. Leonard A. Ehling, M.R.A.I.C., 
Mr. Bruno B. Freschi, M.R.A.I.C., 
Mr. Andrew Gruft, M.R.A.I.C., 
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Full Member Status (from Alternate Member) 

Mr. Kenneth G. Terriss, M.R.A.I.C. 
Mr. Matthew Smith, M.R.A.I.C. 
Mr. John Kidd, M.R.A.I.C. 

Nominated Members 

Mr. Don M. Coulter, M.R.A.I.C. 
Mr. Hubert L. Culham, M.R.A.I.C. 
Mr. Dino P. Rapanos, M.R.A.I.C. 

The Association of Professional Engineers of B. C. has requested that 
the following changes be made to the 1970 Design Panel Membership. 

Expired Term of Office: George Woodburn, P. Eng. 

Full Member Status (From Alternate Member) : George Laszlo, P. Eng. 
Alternate Member: Mr. J. Hansed, P. Eng. 

It is recommended that the nominees of the Architectural Institute 
of B. C. and the Association of Professional Engineers be appointed 
to the Civic Design Panel for a two-year term and that the retiring 
members be thanked for their services." 

Your Board RECOMMENDS that the report of the Director of Planning be 
approved . 


4 . Juvenile Detention Home Agreements 

The following report has been submitted by the Corporation Counsel: 

"The agreements with each of the following municipalities, regarding 
the use of the Juvenile Detention Home, expired on April 30th, 1970: 

District of North Vancouver 
City of North Vancouver 
District of Burnaby 
Township of Richmond 
District of Coquitlam 
District of Delta 

The respective clerks of the municipalities have advised that it is 
their Council's wish that the agreements be renewed for a further 
period of one year from May 1st, 1970 to April 30th, 1971, upon the 
same terms and conditions, save and except as to the daily rate, which 
is to be changed to $15.80 per day. The proposed rate of $15.80 
per inmate day, which was set by the Director of Finance, is a slight 
increase from the 1968-69 rate of $15.65 and reflects a calculation 
based on the number of detention days in relation to the total cost of 
operation of the Detention Home for the previous year. 

The Corporation Counsel asks that a resolution of Council be obtained 
to authorize the execution of renewal agreements as to the use of the 
Juvenile Detention Home with the City and District of North Vancouver, 
Burnaby, Richmond, Coquitlam and Delta for a further period of one 
year from May 1st, 1970 to April 30th, 1971, upon the same conditions 
as the previous agreements save and except as to the daily rate, which 
shall be $15. 80. " 

Your Board RECOMMENDS that the foregoing report of the Corporation Counsel 
be approved and that the Mayor and the City Clerk be authorized to execute 
renewal agreements for the use of the Juvenile Detention Home as aforesaid, 
such agreements being satisfactory in form to the Corporation Counsel. 
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5 . Public Hearings 

Council has received a letter dated April 3, 1970 re the above matter from 
the Town Planning Commission. 

The Director of Planning reports as follows: 

"In their letter, the Commission is suggesting that in any case where 
a major variation in a rezoning application is introduced at a public 
hearing. Council should consider laying over the item for recommen- 
dations by the Commission. 

The Commission is concerned that variations may be introduced at a 
public hearing which would have the effect of reversing their ori- 
ginal recommendation. 

In considering applications for rezoning. Council is acting under 
Section 566, Subsection 5 of the Vancouver Charter which states: 

'After the conclusion of the public hearing, 
the Council may pass the proposed by-law in its 
original form or as altered to give effect to 
such representations made at the hearing as 
the Council deems fit. ' 

The Corporation Counsel advises that if the matter is referred back and 
further submissions are received from the Town Planning Commission it 
will be necessary to hold a further Public Hearing when dealing with 
these submissions. 

This report is submitted for the information of Council" 

Your Board RECOMMENDS that the Town Planning Commission be thanked for 
their letter and that a copy of this report be sent to them. 

(Copies of the Town Planning Commission's letter are circulated 
for Council's information.) 


6. Erection of Billboard on Roof of Building - 
S/W corner of Waterloo Street and Broadway 

The Director of Planning reports as follows: 

"A petition dated May 12th, 1970 has been received from Mr. & Mrs. W. 
H. McKenzie which bears the signatures of 111 persons protesting the 
erection of a billboard on the southwest corner of Waterloo and 
Broadway . 

A similar petition dated April 23rd, 1970 has been received from Mr. 
and Mrs. P.H. Thomas bearing the signatures of an additional 38 
persons. This petition also refers to billboards erected at the 
southeast corner of Collingwood and Broadway. 

On May 5th, 1970 Council considered a motion by Alderman Bird in 
respect of such roof signs and resolved: 

'THAT the Director of Planning be instructed to make 
application to amend the Zoning and Development By-law 
No. 3575 to control the location of roof signs in C-2 
and C-3 Commercial Districts and examine the problem of 
roof signs in other zoning districts. 

Carried ' 
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As a result of Council's action the Director of Planning is in the 
process of carrying out the necessary survey and is preparing a draft 
amendment to Zoning and Development By-law #3575 in respect of control 
of such roof signs. A report thereon will be submitted to Council as 
soon as possible. 

The particular roof signs, subject of the above noted petitions, 
have been erected and comply with existing by-law requirements. As 
the proposed amendment to the Zoning and Development By-law cannot 
be retroactive, these signs must be considered as legal uses." 

Your Board submits the above report of the Director of Planning for the 
information of Council and RECOMMENDS that the petitioners be so advised. 

(Copies of the petitions dated April 23, 1970 and May 12, 1970 are 
circulated for the information of Council.) 


7. Botanical Gardens (Old Shaughnessy Golf Course) 
Agreement with other Agencies 

The Director of Planning reports as follows: 

"Mr. W.A. Street, representing the Vancouver Botanical Gardens 
Association has written requesting that Council agree to the 
extension of the date for completion of the Agreement to July 15, 
1970. A copy of Mr. Street's letter dated May 21st, 1970 is 
circulated for information. 

Council will recall that the Hon. Grace M. McCarthy in her letter 
of January 30th, 1970 set out the terms of agreement under which 
the offers from the Provincial Government and the Vancouver Foundation 
were predicated upon completion of all arrangements by April 30th, 1970. 

From Mr. Street's letter it is understood that the suggested new 

date for agreement is acceptable to the Province and to the Foundation. 

It is therefore RECOMMENDED THAT: 

Council acknowledge that July 15th, 1970 will be acceptable to the 
City as the date for completion of the agreement. 

The City Clerk communicate this information to the parties concerned." 

Your Board RECOMMENDS that the foregoing report of the Director of 
Planning be adopted. 


CONSIDERATIONS 


8. Use of Y.M.C.A. Building - 

2617 East Broadway for Travelling 
Youth and Young Men 

The Director of Planning reports as follows: 

"The Y.M.C.A. of Greater Vancouver on April 29, 1970 filed 
Development Permit Application #52144 to use the existing Y.M.C.A. 
building being an Institution of Philanthropic or Charitable 
character to provide short term emergency sleeping accommodation 
for travelling youth and young men (ages 17-24) during the summer 
months (May to September, 1970). 
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Clause 8 continued 


The Y.M.C.A. advise that the young men will sleep only in the 
gymnasium area. Apart from casual coffee-urn service, no ad- 
ditional food or beverage services will be provided. This 
emergency shelter service will be available 24 hours a day, 7 
days a week and will be supervised at all times by Y.M.C.A. staff. 

The existing one storey Y.M.C.A. building is located on the 
north east corner of East Broadway and Penticton Street. The 
site is within an RS-1 One Fa:mily Dwelling District. To the 
west and the north are one family dwellings. To the east is 
vacant city property. To the south across East Broadway is 
the Vancouver Technical College. 

City Council on April 28, 1970 when dealing with a report on the 
question of accommodation for transient youth resolved in part: 

' (a) THAT Alexandra Neighbourhood Services and the Y.M.C.A. 

be informed that the City Council is prepared to pay in 
respect of youths referred to them by the City's Social 
Service Department a per diem rate for accommodation and 
food to be negotiated with and approved by the Provincial 
Government for reimbursement to the City. The City will, 
of course, be charged the usual proportion of the 20 per 
cent Municipal share. 

(b) THAT similar arrangements be made with any other voluntary 
societies who are prepared to offer accommodation for 
youths, subject to the building and its operating being in 
accord with City By-laws." 

The Technical Planning Board on May 22, 1970 approved a development 
permit application to use a portion of the existing Alexandra 
Neighbourhood House at 1726 West 7th Avenue as a hostel for transient 
youth for a maximum of 50 persons for a limited period of time 
expiring December 31, 1970. 

The Alexandra Neighbourhood House is within a C-2 Commercial 
zoning District. 

The subject development permit application for the Y.M.C.A. 
building at 2617 East Broadway was laid over by the Technical 
Planning Board for the notification of adjoining property owners. 

Fourteen neighbouring property owners were notified. Objections 
by either letter of petition were received from 56 property 
owners. In addition one letter was received advising of no ob- 
jection. 

The Technical Planning Board requested that the development 
permit application be first reported to City Council for consid- 
eration prior to the Technical Planning Board giving final con- 
sideration to the application after consultation with the Town 
Planning Commission. 

The surrounding property owners have been advised that this 
development permit application may be before City Council on June 9, 
1970 in order that representations, if any, could be considered 
by City Council at that time." 

Your Board submits the foregoing report of the Director of Planning 
for the CONSIDERATION of City Council. 

DELEGATIONS APPEARING 

(Letters & Petitions for and against the application are circulated 
for the information of Council.) 
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9. 1190 riatthews Avenue - 
Mrs . Dawn Raappana 

On April 4, 1970 City Council deferred a decision on injunction pro- 
ceedings against the operator of a boarding house at the above location 
for a two month period in order that the operator could make an ap- 
plication to City Council for consideration under their hardship 
policy . 

The Director of Permits & Licenses reports as follows: 

"On April 28, 1970 hardship forms were delivered and the hardship 
procedure explained to Mrs. Raappana, the operator of the above 
premises. As of this date, no application has been made to City 
Council for consideration under the hardship policy. 

Correspondence has been received from Boyd, King & Toy, Barristers 
& Solicitors, representing the Shaughnessy Heights Property Owners' 
Association, who may wish to make representation to City Council 
against the granting of any hardship application or further 
deferment of legal action." 

Your Board submits this matter to Council for instructions. 

(Circulated for Council's information is an extract from the 
Minutes of Council dated April 14, 1970. Also circulated is a 
copy of a communication from Mr. King dated April 27, 1970 and 
has advised he will not be appearing before Council.) 


INFORMATION 

10. Report of the Greater Vancouver Regional 
District Housing Committee 

The Director of Planning has reported as follows: 

"Following a series of meetings of officials from municipalities 
in the Greater Vancouver Regional District during 1967 and 1968 
and after receiving a report on the matter by a technical staff 
committee. City Council, on July 9th, 1968, passed the following 
motions : 

'THAT the Fraser-Burrard Regional District be advised the 
City of Vancouver is not prepared to support the housing 
scheme as presented in the report of the Staff Technical 
Committee dated March, 1968, but is prepared to consider 
variations which would result in a more equitable financing 
formula. ' 

'THAT the City of Vancouver accepts participation in housing 
as a Regional function. ' 

Shortly thereafter the Greater Vancouver Regional District 
appointed a Committee under the Chairmanship of Alderman H.S. Bird 
to examine the question of public housing as a regional district 
function. A further examination of financial aspects was made by 
the City's Director of Finance to assist in this examination. 

The Housing Committee, under date of May 4th, 1970, has reported 
to the Chairman and members of the Greater Vancouver Regional 
District. We had examined this report with particular reference 
to matters which had been of concern to the City during the 
earlier study. This included cost-sharing arrangements and the 
opportunity for a municipality to undertake housing schemes on 
its own outside the Regional District's programs if it so desired. 

Recommendation 2 states that the supplementary letters patent should 
contain various provisions which are listed in 8 sub-sections. 
Those of particular interest are referred to below: 
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Sub-section (2) recommends that all costs of the function shall be 
distributed among members on the basis of the assessment for school 
purposes . 

Sub-section (6) states that none of the powers set out in sub- 
section (4) become exclusively regional, meaning that a munici- 
pality would be free to undertake housing schemes on its own 
outside of the District's programs. 

Sub-section (7) states that the Regional Board, by by-law, may 
assume for existing housing projects and approved projects not 
yet constructed, various costs, including, under sub-para (i), 
'the municipal share of rental subsidies for which a member 
municipality is responsible.' It is the opinion of the Deputy 
Director of Finance and myself that assumption of the municipal 
share of rental subsidies for existing projects was considered 
as an essential part of the arrangement, and I would suggest 
therefore that this should be mandatory, rather than persuasive 
as the wording, as drafted, implies. 

In summary, therefore, the report of the Housing Committee 
appears to meet the objectives which have been sought by the 
City, subject to clarification of Recommendation 2 (7) regarding 
whether certain cost-sharing arrangements should be mandatory 
or persuasive." 

Your Board submits the report of the Director of Planning for the 
information of Council and advises that in a communication dated 
May 13th the Director of Planning of the Greater Vancouver Regional 
District offers the services of its staff to provide information or to 
answer questions concerning the way in which the housing function is 
expected to operate. 

(Copy of the report of the Greater Vancouver Regional District 
Housing Committee dated May 4, 1970, is circulated for Council's 
information. Also circulated is a letter from the Director of 
Planning of the Greater Vancouver Regional District dated May 13th, 
1970 together with a table of comparative figures.) 

RECOMMENDATION 

11 . Gasoline Service Stations 

The Chairman of the Town Planning Commission wrote to His Worship the 
Mayor and City Council expressing concern about the enforcement of the 
April 1969 amendment to the Zoning and Development By-law relating to 
gasoline service stations. The amendment is for the purpose of control- 
ling the appearance and the number of signs on gasoline service stations. 

The Director of Permits & Licenses reports that: 

"A survey of twenty-six gasoline service stations which have had 
Development Permits approved since the amendment was adopted were 
inspected. Nine were found where enforcement action could be under- 
taken - seven of the nine displayed banners or too many signs on the 
site; one offered a car for sale and one was using an unapproved 
parking lot. The operators of the premises noted will be approached 
and enforcement action taken as may be necessary. 
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In addition, insnections were made on a sampling of gasoline service 
stations which were operating before the amendment was adopted. Some 
were found to be questionable if the terms of the amendment were to 
be applied. The amendment is not retroactive however, and it is, 
therefore, most difficult to prove that banners which are up now 
were not there prior to the date of the amendment." 

Your Board RECOMMENDS that the report of the Director of Permits and 
Licenses be received and a copy forwarded to the Town Planning Commission 
for information. 

(Copies of the letter from the Town Planning Commission dated 
April 21, 1970 are circulated for Council's information.) 
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CONSIDERATION 

12. Gospel Tent Meetings at 22nd Avenue 
between Penticton & Nanaimo Streets 

Mr. W. A. Boyd of the South Main Gospel Hall has written on behalf of a 
number of other Gospel Halls requesting permission to hold tent meetings 
every evening between 8:00 and 9:00 p.m. during the month of July on 
City-owned land on 22nd Avenue between Penticton and Nanaimo Streets. 

The tent would be so located that it would be about 200 feet away from 
the nearest house. The group will use part of the site for temporary 
parking of cars. They will comply with all relative City By-laws. 

For the information of Council approval was given to this group in June 
1968 to hold similiar meetings on City-owned land on Dumfries Street 
between 39th and 41st Avenues. Letters of objection by neighbouring 
residents were received and as a result re-placement of certain public 
convenience centres was determined in cooperation with the residents. 

The City Building Inspector reports as follows: 

"Section 2.6 of the Building By-law gives Council the power to erect 
a tent for a temporary period. In the event that such permission is 
granted by the Council, the applicant must deposit with the City a 
bond of indemnity to guarantee the removal of the tent and the clean 
up of the site. In addition, provision must be made for means of 
egress, fire protection and sanitation. I would not be opposed to 
the erection of this tent providing the applicant meets all required 
conditions . 

The applicant has been referred to the Medical Health Officer for 
clearance on sanitary arrangements, to the Fire Warden's Office for 
clearance on fire protection matters and to the Provincial Fire 
Marshal for clearance on exit provisions as required under the Fire 
Marshal Act. In addition, the applicant must get clearance under 
the terms of the Zoning By-law, this being a use which can be ap- 
proved by the Technical Planning Board after it has been considered 
by the Town Planning Commission." 

The Supervisor of Property and Insurance reports that the 2.2 acre site 
is being reserved for future school development. 

He recommends the rental fee of $150.00 be charged for the month and that 
a bond of $100 be required as a guarantee that the land will be returned 
to its original condition to the satisfaction of the Supervisor of 
Property and Insurance. 
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If Council is in agreement with the proposals, they may wish to grant 
such approval subject to the following conditions: 

(a) conformity with all relevant By-laws; 

(b) a rent of $150 per month; 

(c) a bond of $100 returnable when the land is reinstated to its 
original condition to the satisfaction of the Supervisor of Property 
and Insurance; 

(d) consultation with the neighbouring property owners as to the location 
of facilities. 

Your Board submits the matter to Council for CONSIDERATION. 

(Copies of a letter dated May 19th, 1970 from Mr. VJ. A. Boyd, 
Secretary of the South Main Street Gospel Hall are circulated 
for the information of Council.) 


* * * * * 
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LICENSES AND CLAIMS MATTERS 


INFORMATION: 


1. Claim of Miss Jessie I. Hendry 
^891 Arbutus Street 


The Corporation Counsel reports as follows: 

"Miss Hendry's letter of May 11, 1970 addressed to 
the City Clerk, copies of which were apparently sent 
to His Worship Mayor Campbell, the Board of Administration 
and Alderman Wilson, Sweeney, Rankin and Bird, has been 
referred to the Law Department for consideration. In 
this letter Miss Hendry requests that the City carry out 
further work to the front foundations of her home to 
restore the floor levels that she alleges existed prior 
to the alterations done on her house in 1963. 

In view of the wide circulation that Miss Hendry's letter 
received, and the fact that this matter was mentioned in 
Council on March 10, 1970 and March 24, 1970, it appears 
advisable that this report be presented to Council for its 
information instead of dealing with Miss Hendry's claim in 
a routine manner. 

The City Engineer, by an Enquiry Report through the Board 
of Administration dated March 26, 1970, has already 
reported to the Mayor and Members of Council concerning 
his interpretation of the facts concerning the matter. 
It would appear that this report forms a complete answer 
to Miss Hendry's allegation that the work performed by 
the Engineering Department (not by a contractor) was un- 
satisfactory. It is apparent from this report and from 
reports prepared by two members of the Building Department 
that the alterations are not the cause of the alleged 
settlement in Miss Hendry's house. Copies of the City 
Engineer's report are recirculated with this report. 

When the work was performed in 1963, the nature of the 
alterations was fully explained to Miss Hendry and she 
signed a plan approving the proposals. The plan is quite 
clear. 

I am informed that the work was carried out by the Engineering 
Department according to the plans submitted to Miss Hendry 
and that the design of the alterations was according to 
accepted engineering practices. It is apparent, however, 
that there were defects in the support of Miss Hendry's 
house in existence before the alterations were carried out. 
These defects are still present, and if any further settle- 
ment has occurred in the house since 1963, it is undoubtedly 
caused by these defects. No attempt was made to correct 
any sags in the floors in 1963 since this would have pro- 
duced considerable damage to the plaster and woodwork on 
the main floor and such action was clearly not necessary 
to contain the fill placed in the front yard. 

Conclusions 

The City could only be liable to Miss Hendry if its servants 
performed the alterations to her house in a negligent 
manner and such negligence caused or contributed to the 
alleged settlement. We have been unable to discover any 
evidence, nor has Miss Hendry presented any evidence, that 
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would support a conclusion that City employees were neg- 
ligent in performing the alterations on the house, nor 
that the alterations are the cause of any subsequent 
settlement in the house as alleged. Hence it is our 
opinion that the City is not liable to Miss Hendry in 
respect of her claim. 

In addition, sec. 294(2) of the 'Vancouver Charter' states 
that an action of a type that would be necessary for Miss 
Hendry to institute to enforce her claim must be commenced 
within one year after the cause of action first arises. 
This year has long since expired and if Miss Hendry com- 
menced an action now it would also fail for this reason. 
However, sec. 294(2) gives Council the power to extend 
the time for commencement of an action in a particular 
case and Council could take this action if it so desired." 

Your Board submits the foregoing report of the Corporation Counsel 
for Council's INFORMATION. 
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FIRE AND TRAFFIC MATTERS 


RECOMMENDATIONS : 


1. Fire Protection 

St. George's School 

The Corporation Counsel reports as follows: 

"Under the terms of an agreement dated September 20, 
1966, between the City of Vancouver, Her Majesty the 
Queen as represented by the Minister of Lands, Forests 
and Water Resources, and St. George's School, the 
School undertook to pay the sum of $229.74 per hour 
for each member of the City Fire Department who attended 
at the school in response to an emergency call arising 
out of a fire. 

In addition, the Provincial Government agreed to pay to 
the City annually the sum of $180.00 for providing fire 
hydrants. There were also provisions in the agreement 
with respect to garbage collection and other matters. 

As a result of the amendment to the Vancouver Charter 
which altered the boundaries of the City of Vancouver, 
St. George's School is now within the City limits and 
is entitled to fire protection and all other civic 
services at no cost to the School. 

Under the circumstances , the agreement should be termin- 
ated and I would therefore recommend that I be instructed 
to notify the signatories to the agreement that it is no 
longer in effect." 

Your Board 

RECOMMENDS that the foregoing report of the Corporation Counsel 
be adopted. 


2. Appointment of Officers, 
Fire Marshal Act 


The Corporation Counsel submits the following report: 

"On July 7, 1964 and November 1, 1966, Council passed 
a formal resolution on the recommendation of the Fire 
Chief, naming certain members of the Fire Department as 
'Officers' for the purpose of Part II of the Fire Marshal 
Act. 

Due to changes in the Department, the Fire Chief, 
Vancouver Fire Department, has requested me to secure 
Council authorization for the appointment of the 
following officers pursuant to the provisions of clause 
(a) of subsection (1) of Section 30 of the 'Fire Marshal 
Act', R.S.B.C., I960, Chapter 148: 

Assistant Chief R. Enman Badge No. 963 

Fire Warden Oren Eaton Badge No. 1185" 

Your Board 

RECOMMENDS that the foregoing authorization of the Corporation 
Counsel be granted. 
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CONSIDERATION: 


3. Attendance at Calgary Exhibition and Stampede 
by the Vancouver Fire Department Band 

The Fire Chief is in receipt of a request from the Vancouver Fire 
Department Concert Band to attend the Calgary Exhibition and 
Stampede, quote: 

"The Band Co-ordinating Committee of the Calgary 
Exhibition and Stampede takes pleasure in inviting 
your group to participate in the 1970 Calgary Stampede, 
July 9-18. 

Enclosed is an application form which we ask that 
you complete and return at your earliest convenience. 
Should your group be participating - and we sincerely 
hope it can - more information concerning prize 
money, regulations, Parade dates, accommodation and 
meals will be forthcoming at a later date. We look 
forward to hearing from you. " 

The cost of having the Fire Department Band attend the Stampede 
July 12, 13, 14, 15 and 16: 

(a) The Group will consist of 39 Bandsmen and 1 Chief 
in charge of supervision, and would provide their 
own substitutes with no duty time cost to the City. 

(b) The City of Calgary has agreed to provide bil- 
leting and some meals. 

(c) The men will pay for the balance of their meals. 

(d) Cost to the City would be - 

Squamish Coach Lines Ltd. (Charter) $ 875.00 
Meals for 40 men for 2 days on bus, 
travelling to and from Calgary 480.00 

$1,355.00 


The Fire Chief points out that the Band has not been authorized to 
take an out of town trip for the last two years, resulting in a 
deteriorating Esprit de Corps within the Band. The Band is the 
Official Brass Band for the City of Vancouver and has for years 
attended Civic functions with excellent performances. In order 
to maintain a good Esprit de Corps , and an incentive for contin- 
uing interest for the members, the Chief recommends such a trip 
be granted. 

For the information of Council, the following similar requests 
have been before Council. Council's action on each request is 
shown also: 


1964 Fire Department Band - to Calgary $724.50 
Stampede (Transportation & Meals) GRANTED 

1965 Fire Department Band - to Calgary $1,320.00 
Stampede (Transportation & Meals) NOT GRANTED 

1966 Police Pipe Band - Transportation to 
Penticton ($150.00 + $336.00 on a/c $150.00 
wages ) GRANTED 
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1967 Police Pipe Band - to San Francisco $2,000.00 on 
re Commencement of CP. Airline a/c wages 
flights to San Francisco GRANTED 

1968 Police Pipe Band - Penticton Peach $150.00 
Festival GRANTED 

1968 Police Motorcycle Drill Team $200.00 
Seattle Seafair GRANTED 

1969 Police Motorcycle Drill Team No Action 
Palm Springs Desert Circus 

1970 Police Motorcycle Drill Team $300.00 
Palm Springs Desert Circus GRANTED 

Your Board submits this report for the CONSIDERATION of Council. 
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FINANCE MATTERS 


CONSIDERATION 

1. The Canadian Council of Christians 
and Jews Inc. - Luncheon 


A letter dated May 20, 1970, has been received from the 
Canadian Council of Christians and Jews Inc., Pacific Region, advising 
that again this year some 45 students will be visiting Vancouver to 
reciprocate an earlier visit by 45 students from Vancouver to Quebec. 

Last year. Council hosted a luncheon for this group, which 
was followed by a tour and visit to Centennial Museum and Planetarium. 

The organization is requesting that Council again this 
year host a luncheon for the group, at an estimated cost of $300, to 
be followed by a tour of the Centennial Museum and Planetarium. 

The letter advises that other cities located on the lower 
mainland are all contributing to the entertainment of students in- 
volved in this student exchange . 

The Council is reminded that on May 5th, when dealing with 
a request from the Rhodes Canada Educational Trusts Group for a tour 
and Civic luncheon, the following motion was passed: 

"THAT this group be advised it is not Council's 
policy to make grants in respect of bus tours 
and dinners or luncheons on such occasions; 

The Council, however, does grant free admissions 
on specific occasions to some of its Civic 
institutions and on application for such privileges, 
the City's Entertainment Committee is empowered to 
grant approval, as and when considered advisable." 

Your Board submits the foregoing for the consideration of 

Council . 

(Copies of the letter from the Canadian Council of Christians 
and Jews Inc. are circulated for the information of Council.) 


2. Delegation Request: 

B.C. Highland Dancing Association 

On April 28, 1970, Council considered a Board of Administra- 
tion (Finance matters) report concerning a request from the B.C. 
Highland Dancing Association for a grant to help defray expenses at 
the 37th Annual Highland Games at Brockton Oval on July 4th. Council 
took no action to approve the request. 
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A further letter has been received from the organization 
asking to appear as a delegation to present a few additional facts 
that they feel would substantiate a grant towards the Highland Games . 

Your Board submits the foregoing request for a delegation 
for the consideration of Council. 

(Copies of the Board of Administration report referred to 
are circulated for the information of Council.) 


DELEGATION REQUEST - B.C. HIGHLAND DANCING ASSOCIATION 


3. The Playhouse Theatre Company Booth - 
City Hall 

The City Building Inspector has submitted the following 

report: 

"The Playhouse Theatre Company has requested permission to 
place a triangular wood-framed booth with 5 ' equal sides 
within the confines of the City Hall, for the months of 
June - September. The booth is light in construction and 
hence there is no structural problem. The preferred 
location is the main lobby of the City Hall since the 
Company would like to catch the attention of a maximum 
number of people. No power outlet is required. The booth 
would be manned by one or two people of the Company. 

Since there are no objections to the proposal on technical 
grounds, a decision on the matter is one of Council policy." 

Your Board places the matter before Council for consideration. 

(Copies of letter dated May 12, 1970, from The Playhouse 
Theatre Company are circulated for the information of Council . ) 


INFORMATION 

4 . Regional Juvenile Remand-Detention Home 

Council, at its meeting on May 13, 1969, passed the following 
resolution : 

"THAT Council request the Greater Vancouver Regional District 
to consider the building of a Juvenile Detention Home on a 
regional basis with all the Greater Vancouver Municipalities 
contributing to the building as well as the operating of the 
facility. " 

On February 17, 1970, Council, in response to an enquiry 
from the Greater Vancouver Regional District, resolved: 


. . . Cont ' d . 
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"THAT the Greater Vancouver Regional District be advised that 
the Vancouver City Council is in favour of the District 
building and operating a Remand-Detention Home for juveniles 
with the Regional District's share of the capital costs being 
distributed on a basis of assessments and the District's 
share of the operating costs being distributed on a per diem 
rate based on usage . " 

As Chairman of the Regional Administrative Advisory- 
Committee, Commissioner G. Sutton Brown has been informed of the 
following resolution of the Board of the Greater Vancouver Regional 
District . 

"THAT whereas a sufficient number of municipalities have 
endorsed the concept of a Remand-Detention Home built and 
operated on a Regional basis to warrant further investi- 
gation, it is therefore resolved that the Regional 
Administrative Advisory Committee be requested to appoint 
a Technical Sub-Committee to prepare terms of reference 
for a study which will determine: (a) the scope of the 
activities of the proposed Remand-Detention Home and the 
physical facilities required and (b) will identify those 
portions of the proposed Home's activities which are a 
municipal responsibility and those which are the responsi- 
bility of senior governments." 

The Regional Administrative Advisory Committee has established 
a Sub-Committee to bring forward its recommendations to the Advisory 
Committee for its consideration and report to the Regional District. 

The foregoing is submitted to Members of Council for 
information . 


CONSIDERATION 

5 . B.C. Civil Liberties Association - Grant 

A letter has been received from the British Columbia Civic 
Liberties Association requesting a grant of $5,000 for 1970 to assist 
the Association in providing its services to the community. It is 
advised that the organization's accumulated debt in 1969 is approximately 
$3,000 and the estimated deficit by January 1, 1971, will be $5,833. 

The letter details some of the services provided by the 
organization, and a copy of its newsletter listing further services 
to the community is on file in the City Clerk's Office. 

The Council is reminded that the organization submitted a 
request for financial assistance last year, in the amount of $3,500. 
Council on June 17, 1959, did not approve the request. 

Your Board submits the foregoing request for the consideration 
of Council. 

(Copies of the B.C. Civil Liberties Association's letter are 
circulated for the information of Council.) 

DELEGATION REQUEST - B.C. CIVIL LIBERTIES ASSOCIATION. 

****** 
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SUPPLEMENTARY REPORT JUNE 5, 1970 

RECOMMENDATI ONS 

1. Interview Expenses for Mr. Victor Davidson - 
Safety Officer Applicant - Competition P-7234 

The Director of Personnel Services reports as follows: 

"The position of Safety Officer was established in January 
1970. A final group of three promising applicants evolved, 
of which - on paper and after checking reference sources - 
Mr. Victor Davidson of Weston, Ontario, appears to be the 
most suitable applicant. 

Due to the importance of the initial appointment to a new 
program, it is requested that Mr. Davidson be invited to 
come to Vancouver for a personal interview and assessment. 

The total cost of bringing Mr. Davidson to Vancouver for 
two days would be approximately $300. The Comptroller of 
Accounts advises that these monies would be available 
from Appropriation 'General Government - Misc.' " 

Your Board RECOMMENDS that the above recommendation of the 
Director of Personnel Services be adopted. 

2. Auto Allowance - Dr. M.W. Maclean, 
Dentist 1, Health Department. 

The Director of Finance reports as follows: 

"The Health Department has requested an auto allowance for the 
position of Dentist I in the Dental Division of that Depart- 
ment, presently occupied by Dr. M.W. Maclean. 

Dr. Maclean's duties now require that she travel from Health 
Unit No. 3 to various schools and clinics throughout the 
City, two to three days per week. 

It is recommended that an auto allowance be approved for the 
position of Dentist I presently occupied by Dr. M.W. Maclean, 
effective May 25, 1970. 

No revision is required in the departmental budget." 

Your Board RECOMMENDS that the above recommendation of the 
Director of Finance be adopted. 
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3. Data Processing Seminar - Seattle, 
D. J. Reid and K. Stoke, 
Data Processing & Systems. 

The Director of Personnel Services reports as follows: 

"Mr. R. Hawkins, Co-ordinator of Data Processing and Systems, 
requests that Messrs. Reid and Stoke be authorized to attend 
a three day seminar offered by the Data Processing Management 
Association. Because the seminar program is organized into 
two concurrent series entitled 'Operations Management' and 
'Documentation Requirements for Management', it seems 
desirable to send two employees for full coverage. 

The subject matter offered is directly applicable to the 
functions of the operations branch and the documentation 
standards for programming and systems. Mr. Reid and Mr. 
Stoke are responsible for these areas and they will be 
expected to report to Mr. Hawkins on the value of the seminar. 

The Director of Personnel Services recommends that Mr. D.J. 
Reid and Mr. K. Stoke be authorized to take leave of absence 
with pay to attend the D.P.M.A. seminar in Seattle on June 
24 to 26, 1970 at an approximate cost of $410, to be charged 
to the Administration and Technical Courses Account 7090/933." 

Your Board RECOMMENDS that the Director of Personnel 
Services' report be approved. 


INFORMATION 

4. Delegation Request - 

B.C. Federation of Medical Women 

A letter received by the City Clerk from the above-mentioned 
B.C. Federation of Medical Women, requesting permission to appear before 
City Council in early June regarding the alleged discrimination against 
women physicians employed by the City in that they are required to 
retire at the age of 60 while men do not retire before the age of 65, 
has been referred to the Director of Personnel Services. A copy of 
the letter in question is circulated. 

The Director of Personnel Services reports as follows: 

"Regulation 230-1 (d)(i) defines retirement age for all female 
employees as age 55 minimum and age 60 maximum. This provision 
for the retirement of female staff is an extract Section 3-3- (c) 
from the Municipal Superannuation Act which explicitly provides 
for voluntary retirement at age 55 and mandatory retirement at 
age 60 for female employees such as those employed by the City 
of Vancouver. This regulation has been in effect since 1958. 
Provision is made for the possibility of postponed retirement 
under Section 230-3 of the same regulation, such postponed 
retirement being dependent upon the health of the employee and 
the concurrence of the appropriate department head. This 
decision to retain is generally predicated on the inability to 
recruit suitable staff for replacement of the person retiring. 
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It should be brought to the attention of Council that in 
April 1963 a circular was received from W.H. Forrest, 
Municipal Superannuation Commissioner, Victoria, re the 
proposed introduction of a fourth retirement group into the 
Municipal Superannuation Act. This fourth group would in- 
crease retirement age for certain female employees to 
voluntary retirement at 60 and mandatory retirement at 65 . 
This circular indicated that this could be applied to 
Municipalities, School Boards, etc. at the discretion of 
the employer. Correspondence dating back to that time in- 
dicates that the matter was discussed with the Unions whose 
membership included females, and it appears that the Nurses 
Association was in favour of the proposal. However, while 
the Vancouver City Hall Employees Association Executive 
proposed a motion to their female employees that in the 
interest of their policy of equality, the Union would request 
the appropriate employers to place females under this new 
group four of the Superannuation Act, a letter was sub- 
sequently received from the above mentioned Union, May 22, 
1963, stating that all females within the City of Vancouver 
Agreement, the Board of Parks and Public Recreation Agreement 
and Police Inside Agreement as well as Vancouver School Board 
employees had voted rejecting this motion thus indicating 
their preference to remain under the arrangement whereby 
they would retire voluntarily at age 55 with mandatory retire- 
ment at age 60 . 

Recent reference has been made to Section 5 of the B.C. Human 
Rights Act of 1969 which prohibits an employer from refusing 
to continue to employ any person for a number of reasons 
including age if the person has attained the age of 45 years 
and has not attained the age of 65 years . Our Legal Depart- 
ment has been approached on this matter and has advised that 
Section 11 of the B.C. Human Rights Act of 1969 provides that 
the provision relating to refusing to continue to employ an 
employee because of age does not apply to termination because 
of the terms of a bona fide retirement or pension plan, and 
thus the City of Vancouver is not discriminating by requiring 
female employees to retire at age 60." 

Your Board submits the foregoing for the information of 

Council . 

DELEGATION REQUEST - B.C. FEDERATION OF MEDICAL WOMEN 
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JUN 9 1970 

BOARD OF ADMINISTRATION 

PROPERTY MATTERS 
JUNE 5, 1970 

The Board considered matters pertaining to Properties and submits the 
following report. 

PART I 


SUNDRIES 

RECOMMENDATIONS 

1. Acquisition for Replotting - S.E. Sector 
Lot 10 on the S/S 58th Avenue Between 
Tyne and Cromwell Streets 


The Supervisor of Property and Insurance reports as follows; 

"Reference is made to Item 2, Property Matters, May 8, 
1970, confirmed by Council May 12, 1970, approving the 
expropriation of various lands in the S.E. Sector, in- 
cluding Lot 10, Block k, S. Pt. of mk, D.L. 335 which 
is situated on the South Side of 58th Avenue between 
Tyne and Cromwell Streets, which lands are required for 
replotting purposes in connection with the expanded 
program of redevelopment in the S.E. Sector authorized 
by City Council on June 21, 1968. 

This property comprises a single lot 33' x 110' zoned 
R.S.I. Same is presently overgrown with bush and it is 
totally lacking all services. 

According to recent advice from the City Solicitor, the 
owner agrees to accept the sum of $5,000.00 as of April 
30, 1970, inclusive of all considerations. This settlement 
price is considered to be realistic and is endorsed by 
the City Solicitor. 

RECOMMENDED that the Supervisor of Property and Insurance 
be authorized to acquire the above-described property 
for the sum of $5,000.00 on the foregoing basis chargeable 
to Code #14.906/259 (Sundry Properties for Resale)." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 


2. Acquisition Georgia Viaduct Replacement 
Lessees' Interest - Iberica Garage 
219 Prior Street 


The Supervisor of Property and Insurance reports as follows: 

"Reference is made to Item 1, Property Matters, February 
13j 1970, confirmed by Resolution of Council of February 
17) 1970, approving an advance payment of $8,000.00, 
without prejudice, towards the final settlement of the 
lessees' interest in Lots 11-15, Block 21, D.L. I96 
being 219 Prior Street. This property was acquired 
further to Item 1, Property Matters, August l5, 1969, 
confirmed by Council, August 20, 1969, for the sum of 
$91,675.00 as of August 31, 1969, subject to the existing 
lease of the garage and service station thereon expiring 
January 3I, 1973- 
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Board of Administration, June 5, 1970 . . . (PROPERTIES) 2 

Item No. 2 cont'd 

The lessees vacated these premises on February 28, 1970, 
and since that date lengthy negotiations have been 
carried on with the lessees who have been unable to 
locate alternate premises similar to the former site 
which included a garage with gas pumps and a separate 
paint shop . 

Recently, however, the lessees have located suitable 
premises and have agreed to extinguish all their claims 
against this property on the payment by the City of the 
further sum of $15,000.00, making a total of $23,000.00. 
This settlement is considered to be realistic and has 
been endorsed by the City Solicitor. 

RECOMMENDED that the Supervisor of Property and Insurance 
be authorized to settle all the claims of the lessees 
herein for the additional sum of $15,000.00 chargeable 
to Code #172/1120. (Georgia Viaduct)." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 


3. Acquisition for Provincial Courts (Vancouver) Complex 
2li2-2U6 & 25O-25OA Powell Street 

The Supervisor of Property and Insurance reports as follows: 

"Lots 23 & 2i|, Block 5, D.L. 196 being 21+2-21+6 & 250- 
25OA Powell Street are required for the proposed new 
Provincial Courts (Vancouver) Complex confirmed by 
City Council on November 25, 1969. This site, 50 • x 122', 
zoned M-2, is improved with a 2 & 3 storey partial 
basement masonry building on Lot 21+ (21+2-21+6 Powell 
/ Street) and a one-storey non-basement frame building 

on Lot 23 (250 & 25OA Powell Street). 

21+2-21+6 Powell Street: 

. This building erected in 1908 and remodelled in 1951 
with a main floor area of 3,000 sq. ft. has a 55-seat 
cafe on the main floor and 27 rooms on the upper floors 
known as the 'Sun Ah Rooms'. This structure has 1+1+ 
plumbing fixtures; a tar and gravel roof, brick and 
concrete exterior, a concrete foundation and is heated 
by an oil-fired hot water heating system. Condition 
of this improvement is above average for age and type . 
The 'Sun Ah Rooms', being 21+2 Powell St., is held under 
a 3 year lease expiring October 31, 1972, whereas the 
cafe tenancy is monthly only. 

25O-25OA Powell Street: 

This building erected in 1910 and remodelled in 191+5 
with a main floor area of 2,320 sq. ft. has store premises 
fronting on Powell Street and four self-contained living 
units at the rear. Said structure has 15 plumbing 
fixtures, a patent shingle roof, a concrete foundation 
and each unit is heated by automatic gas heaters. 
Condition of this improvement is average for age and 
type. All tenancies in this building are on a month- 
to-month basis. 
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Item No. 3 cont'd 

It is proposed to continue present tenancies and demolish 
both buildings when vacant. 

Following negotiations with the owner, he has agreed to 
sell for the sum of $60,000.00 as of May 31, 1970, in- 
clusive of the freehold and leasehold interests, subject 
to retaining rent free possession of these premises 
until August 31j 1970. According to the terms of the 
lease to the operators of the 'Sun Ah Rooms' the lessor 
agrees to pay the lessees the siim of $3,500-00 in the 
event of the prior sale of this property. 

RECOMMENDED that the Supervisor of Property and Insurance 
be authorized to acquire this property for the sura of 
$60,000.00 on the foregoing basis chargeable to Code 
#i|i|2/1207. (Magistrates Courts)" 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 


i|. Sale of Residential (RS-1) Lots 
Area "G" - S.E. Sector 

The Supervisor of Property and Insurance reports as follows: 

"The remaining 9i4- residential (RS-1) lots situated in 
Area 'C were advertised for sale and applications to 
purchase were received by the Board of Administration 
at a meeting held on May 25, 1970, at which time they 
were opened in the approved manner. 

Only three offers to purchase from individuals were 
received . 

In accordance with Council's resolution of May 5> 1970, 
the Supervisor of Property and Insurance will be 
advertising the remaining 91 unsold residential lots 
for sale on the basis of a fixed price, preference to 
individuals, and not more than two lots in a block 
being sold to a purchaser. Offers to purchase will be 
received until 9:30 a.m., Monday, June 22nd, after 
which applications to purchase will be dealt with on 
a first come first serve basis over the counter of the 
office of the Supervisor of Property and Insurance. 

RECOMMENDED that the following applications to purchase 
received be approved under the terms and conditions set 
down by City Council, in each case construction to be 
commenced within I8 months from the date of Council's 
approval of the sale. 

Re: Lots 27, i|-2, & 61, D.L. 339, Plan 13659 
Sit; E. of Tyne between Ij-Sth & 5il-th Aves. 

NAME LOT APPROX,SIZE SALE PRICE TERMS CONDITIONS 

Belfiore Sestito 27 50 128 $1^,000.00 Gash Subject to a Bulk 

59' 130 ' Head Agreement. 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY DEVELOPMENT 

April 11, 1974 

A meeting of the Standing Committee of Coiincil on Community 
Development was held in the No. 1 Committee Room, Third Floor, City- 
Hall, on Thursday, April 11, 1974 at approximately 3:30 p.m. 

PRESENT: Alderman Volrich (Chairman) 

Alderman Harcourt 
Alderman Marzari 
Alderman Rankin 

CLERK: D, Bennett 

RECOMMENDATION: 

1, Neighbourhood Improvement Program 
Detailed Selection of Areas 

The Director of Planning advised in his report dated April 5» 1974 
(copy of which is attached) that the Province has allocated funds to 
the City of Vancouver as follows: 

Provincial Grant - $ 750,000 

Federal Grant - 1,500,000 

Federal Loan - 750.000 

TOTAL: $3,000,000 

The report dealt with the subject matter imder the following headings; 


(a) Introduction 

Selection Process 

Request for Contributions from the Senior Governments for the 
Selection Process 


[I] 


4nd concluded with the following recommendations: 

" It is RECOMVENDED, therefore, that the Standing Committee on 
Community Development endorse the above report and the attached 
estimate of funds required for neighbourhood selection as esti- 
mated in Appendix ' C for submission to the Province and Central 
Mortgage and Housing Corporation, as the City's request for contri- 
butions in the amount of $2,625 from the Province and $5,250 from 
Central Mortgage and Housing Corporation towards the cost of 
neighbourhood selection. 

It is further RECOMMENDED that Council approve the appropriation 
of $2625 for the City's share of this work from the $1,000,000 
allocation of Urban Renewal funds previously approved by Council 
for Neighbourhood Improvement Programs, in advance of Council 
consideration of the 1974 Capital Budget." 

With respect to the $3,000,000 allocated, it was the general feeling 
of the Committee that possibly 2 areas, one large and one small, or 2 
m(jdium-sized areas might benefit from this allocation of monies, and it 
was suggested that the Director of Planning come back with suggf^stions 
a£' to one or 2 priority areas. Mr. Geach advised that this can likely 
b(i done by the middle of May. 

After due consideration and direction to the Officials, it was 

RECOMMENDED, 

THAT the recommendations quoted above be approved. 

The meeting adjourned at approximately 4:00 p.m. 

FOR COUHCiL ACTION SEE PAGE(S) /AL — . 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL ON 
FINANCE & ADMINISTRATION 


April 18, 1974 

A meeting of the Standing Committee on Finance and 
Administration was held in No. 2 Committee Room, Third Floor, 
City Hall, on Thursday April 18, 1974 at 12:30 p.m. 


PRESENT: Alderman Bowers (Chairman) 

Alderman Harcourt 
Alderman Volrich 
Alderman Linnell 

CLERK: Marilyn Clark 


RECOMMENDATIONS : 

1. 1974 Departmental Budget Appeals 

Your Committee heard representatives of the following 
two Departments and Boards appealing decisions of the Budget 
Review Committee in respect of certain budget items: 

Department Appeal for Budget Increase 

Social Planning $ 51,867 

Library Board $ 7 3,697 

Attached is a copy of the Board of Administration report 
giving details of these amounts. After giving due consideration 
to these requests, your Committee RECOMMENDS as follows: 

A. Social Planning Department 

Recommended that the following be approved for inclusion 
in the Social Planning Department's 1974 budget: 

i) Continuation of the "Urban Reader" $ 27,067 

This funding is provided for this year only on the under- 
standing that the Department of Social Planning seek CAP funding 
for the publication of the Urban Reader and on the condition that 
possibilities be explored whereby the publication become more 
self-supporting. 

It was FURTHER RECOMMENDED, 

THAT that portion of the $27,067 allocated for salaries 
be increased by 12% to bring them in line with 1974 
salary awards. 

During the course of discussion Alderman Harcourt agreed to 
act as a liaison on behalf of the Committee to look into additional 
sources of funding for the Urban Reader and report back to the 
Committee in 3 month's time. 

ii) Continuation of the Downtown 

Information Service $ 4,800 

iii) Purchase of Information 

Service Fund $10,000 

This to be a discretionary fund with the Director of Social 
Planning submitting to Council semi-annual reports of the 
expenditure of the funds. 

contid .... 
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B. Library Board 

Recommended that the following be approved for inclusion 
in the Library Board's 1974 Budget: 

i) Books and other Library 

Material $ 30,000 

ii) Six-Day opening of 

Branches $ 7,000 

The Library Board has been considering opening Community 
Branches of the Vancouver Public Library on a 6-day basis to 
ccMtimence in 9 of the branch libraries on September 1, 1974. 

After considerable discussion on the basic philosophy 
of whether or not libraries should be open six days a week to 
increase the asrailability , it is 

RECOMMENDED, 

THAT the sixth day opening be tried in two branches, 
specifically Mount Pleasant and Kitsilano, beginning 
in September 1974 and 

FURTHER, that the Library Board report back to the Committee 
in January 1975 on the success in these two branches. 

2. Miscellaneous Grants 1974 

A. Greater Vancouver Visitors and Convention Bureau . 

In dealing with the grant request of the Greater Vancouver 
Visitors and Convention Bureau in January 19 74 your Committee 
resolved : 

"That the City of Vancouver present a request to the 
Provincial Government for additional financial assistance for 
revenue for the Greater Vancouver Visitors and Convention 
Bureau. 

Further, that the Greater Vancouver Visitors and Convention 
Bureau present a report to this Committee giving facts and figures 
that would assist the City in making its presentation to the 
Provincial Government. 

Further, that the Chairman and representatives of this 
Committee and representatives of the Visitors and Convention 
Bureau meet with the Honourable Mr. Hall, the Provincial Minister 
of Tourism to present to him a brief and discuss the present 
situation of the Visitors and Convention Bureau in the City of 
Vancouver. " 

The meeting referred to, with the Honourable Mr. Hall, 
Provincial Minister of Tourism has not yet taken place. It 
was reaffirmed in the meeting however, that the Chairman and 
representatives of the Committee would request a meeting with 
the Honourable Mr. Hall requesting the Provincial Government 
to provide additional financial assistance for the Bureau. 

The Committee had for its information this day a letter 
from Mr. Hugh B. Main, General Manager of the Bureau in which 
he stated the more important areas of inflationary cost increases 
in the year 1974 over 1973 in the servicing and information 
section of the Bureau. These increases amount to $26,100. On 
the basis of this information and the fact that the grant to 
the Visitors Bureau has been constant at $10 0,00 for the last 
several years it is, 

RECOMMENDED, 

THAT an amount of $125,000 be granted to the Vancouver 
Visitors and Convention Bureau for 1974. 
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B. Vancouver Sea Festival 

In 1973 City Council approved a grant of $10,000 to be 
made to the Vancouver Sea Festival with a further $10,000 
to be matched by funds raised from other sources and that the 
organization be advised that it was Council's intention that 
that be the last year for a grant of this nature. 

The program for the 1974 Sea Festival is being planned 
for the end of July although some part of their program has 
been transferred to the beginning of that month to co-incide 
with Folk Fest 1974. 

Your Conunittee determined that they had insufficient 
information to make a grant recommendation. Following dis- 
cussion your Committee, 

RECOMMENDS , 

THAT a delegation on behalf of the Vancouver Sea Festival 
be invited to appear before Council to speak to the matter. 


C. Folk Fest 1974 

Folk Fest 1974 is being held in the first week of July in 
conjunction with the opening of the Granville Transit Mall. 
Again, your Committee felt there was insufficient information 
to recommend a civic grant. Your Committee, 

RECOMMENDS , 

THAT, representatives of Folk Fest 1974 be invited to 
appear as a delegation before Council to speak to the 
matter. 


3. 1974 Revenue Budget Estimates 

Your Committee had for its information and consideration 
a report of the Board of Administration dated April 11, 1974. 
This report summarized "the current budget position. 


It is, 

RECOMMENDED, 

THAT the 1974 Revenue Budget Estimates as amended by your 
Board and the Director of Finance during budget reviews 
be approved; 

THAT the provision for capital purposes be increased from 
1.25 mills to 1.50 mills; 

FURTHER, that the 1974 mill rate for General Purposes be 
set at 14.9 mills and, 

THAT the Director of Finance be authorized to adjust, through 
contingency reserve any balance of surplus or deficit re- 
maining after adjusting for grants and items appealed this 
day. 


cont ' d 


258 


standing Committee on Finance and 
Administration 

April 18, 1974 


4. Mayor's Fund. 


4 


Your Committee considered a request from the Mayor to increase 
the Mayor's Fund from $10,000 to $12,000 on the basis that all 
travel expenses incurred by the Mayor will be charged to this 
fund rather than general government/travel expenses. 

It is, 

RECOMMENDED, 

THAT the Mayor's Fund be increased by $2,000 on that basis. 


CONSIDERATION 

5. Special Review - Preliminary Budget Estimates 

Several items were set aside during the Finance Committee's 
review of the Preliminary 1974 Budget Estimates submitted by 
the Director of Finance in November 1973. 

At that time the Committee wished to further review 
these items during the final consideration of the 1974 
Revenue Budget. It was felt that the Committee at this 
time would be in a better position to determine whether or 
not there would be a necessity to cutback on services and 
that the general financial situation would be better understood. 
The items were such that they do not involve increasing 
service and therefore, had been included in the 1974 financial 
budget. Your Committee determined to take no action in all 
but one of these areas. 

In the Engineering Departmental budget an amount of 
money is allocated for the lane oiling program. It had been 
stated that an amount of 31,000 dollars could be reduced if 
this program were cut back. A motion in Committee that the 
City Engineer report on the possibility of the lane oiling 
program being done entirely at the expense of residents in- 
volved resulted in a tie vote and is theififore submitted to 
City Council for CONSIDERATION. 


INFORMATION 

6. City Engineer - Sewer 

During budget review a total of $213,000 for sewer equip- 
ment was deleted from the budget and will be reported on to 
Council at a later date after checking availability of funds 
in the Plant Account Replacement Reserve. 


7. City Proportion of T. B. Patient Costs. 

The Finance Committee had requested the Director of Finance 
to provide a more detailed breakdown of the catagory "Other 
General Government (7090)". That breakdown was provided and 
an item of $100,000 for the City proportion of T. B. Patient 
Costs was noted. It was, 

RESOLVED, 

THAT the U. B. C. M. be requested to make representation 
to the Provincial Government to take over the Municipal pro- 
portion ■ of T. B. Patient Costs. 


259 


standing Coiranittee on Finance and 
Administration 

April 18, 1974 


8. Metered Water Rates. 


5 


The Director of Finance had been asked to provide a report 
to the Committee as to what loss of interest revenue would 
occur from less frequent billing of metered water rates. The 
Director of Finance stated that the present system of collection 
seems to be the optimum situation and that a change to some 
other level of collection did not appear worthwhile . 


It was therefore, 
RESOLVED, 

THAT there be no change in the frequency of reading and 
billing metered water accounts. 


The meeting adjourned at approximately 3*20 p.m. 

FOR COUNCIL ACTION SEE ^m[%) /.Sl:3.z^^^S' 
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REPORT TO COUNCIL 


OFFICIAL TRAFFIC COMMISSION 


April 10, 1974 


A meeting of the Official Traffic Commission was held on 
Wednesday, April 10, 1974 at approximately 8:00 p.m. in the No. 1 
Committee Room, Third floor. City Hall. 


PRESENT ; 


Alderman Marzari (Chairman) 
Commissioner Ryan 
Mr. K. Dobell, Traffic Engineer 
Supt. D. W. McRae, Police Dept. 
Mr. C. Fleming, Director of Legal 
Services 

Trustee H. Boyce , Vancouver School 
Board 

Mr. B. Donald, City Prosecutor's Office 


ABSENT ; 


Alderman Pendakur 


ALSO PRESENT; 


Mr. W. Reese, Vancouver Safety Council 
Mrs. E. Robinson, Vancouver Parent- 
Teacher Council 


CLERK ; 


D. Bennett 


The Minutes of the meeting held February 28, 1974 were adopted. 
RECOMMENDATIONS 

1 . Taxi Use of Downtown Streets 

At the last meeting of the Official Traffic Commission, the 
Commission recommended 

"(a) THAT on downtown roadways which have exclusive bus 

lanes and normal traffic lanes, taxis should continue 
to be prohibited from using the exclusive bus lanes; 

(b) THAT the prohibition of right turns to all eastbound 
traffic including taxis, on Georgia Street at Gilford 
and Chilco Streets should continue to apply." 

When considering this recommendation on March 12, 1974, the 
Vancouver City Council passed the following motion: 

"THAT this clause be referred back to the Official Traffic 
Commission to hear representation from the Taxi operators 
on the subject." 

Mr. Bill Smith, Manager of Black Top Cabs and Director of the 
Vancouver Taxi Owners' Association, together with Mr. Thomas Scarr, 
President and General Manager of the Yellow Cab Company, presented 
a brief suggesting that the following conditions apply: 

(a) taxis be allowed to make right hand turns from eastbound 
on 71st Avenue to go south on to Oak Street Bridge from 
4 - 6 p.m. ; 

(b) taxis be permitted to use bus lanes for right hand turns 
on Seymour and Howe Streets; 

cont • d . . . . 
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(c) taxis be permitted to make a right hand turn going south 
on Howe Street at Georgia Street; 

(d) change the present signing on the downtown streets to 
read Transit Vehicles Only. 

The delegation objected to the fact that turn restrictions make 
a two block trip at least six or seven blocks and that if Robson 
Street is closed from Howe Street to Hornby Street, this would disrupt 
their service. 

Mr. Bill Link, representing the Amalgamated Transit Union, dis- 
agreed with the suggestions made by the Vancouver Taxi Owners ' Asso- 
ciation and stated that in order to maintain bus schedules, the pre- 
sent conditions that apply should remain in force . 

After due consideration, it was 

RECOMMENDED 

THAT suggestion (a), i.e. that taxis be allowed to make right 
hand turns from eastbound on 71st Avenue to go south on to Oak 
Street bridge from 4 - 6 p.m. be not permitted; 

FURTHER THAT the balance of the suggestions be deferred and 
that the City Engineer report to the next meeting of the 
Commission on bays and taxi stands in the core area. 


2 . Stop Sign at 12th Avenue and Discovery Street 

Mr. Peter N. Moogh appeared before the Commission and presented 
a brief dated April 10, 1974. He suggested that to alleviate the 
hazardous condition in the area of 11th, 12th and 13th Avenues and 
Discovery Street, that at least five additional stop signs be placed 
on 11th - 13th Avenues, making Discovery a through street in this 
area . 

In a report dated April 5, 1974, the City Engineer advised that 
as the accident trend has increased at 12th Avenue and Discovery 
Street and as there is a relatively steep downhill grade on the east 
leg of the intersection coupled with a sight restriction in the form 
of three trees on private property in the south-east quadrant of the 
intersection, a stop sign will be placed on Discovery at 12th Avenue 
under the City Engineer's authority. 

RECOMMENDED 

THAT the report of the City Engineer dated April 5, 1974 be 
received . 

3 . Street Sign Policy 

The City Engineer submitted a report entitled "Policy re Stop 
Sign Control" (copy of which is attached to these minutes) . Your 
Commission 

RECOMMENDS 

THAT the report of the City Engineer entitled "Policy re Stop 
Sign Control" be received. 
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4 . P.N.E. Traffic and Parking 

At the last meeting of the Commission on February 28, 1974, 
amongst other recommendations, it was recommended 

"THAT the Chief Constable report back to the next meeting of 
the Official Traffic Commission with a detailed proposal on 
implementing a decal system; 

THAT the City Engineer, in conjunction with the Chief Con- 
stable, City Prosecutor and the Director of Permits and 
Licenses, report back to the next meeting of the Official 
Traffic Commission on possible extension of the Residential 
Parking zones on streets adjacent to the P.N.E. ; 

THAT the City Engineer give a progress report on the proposed 
study of resolving parking problems at the P.N.E." 

The City Engineer under date of April 3, 1974, submitted the 
following report: 

" 1. Decal System 

Representatives of the Law, Pdice and Engineering Departments and 
the City Prosecutcr's office agreed that a decal system appears feasible and that 
it would cwercone the present enfcrcement difficulties with the "Residential 
Parking Chly" arrangement. Under this decal program each residence would be 
entitled to cne decal annually. Each decal would shew a serial nvnnber, and 
possibly the vehicle licence number, and the street block number. The decal 
would be obtained by the residents from the Engineering Department (Traffic 
Dlvlsicn) at City Hall. Addlticnal decals would be granted if a resident proves 
that he has no off-street parking space and an autancblle ownership in that 
househcid greater than cue. Visiter parking would be permitted essentially along 
the streets running north-south which are generally cn the flankages of the 
corner houses. Sane visitor parking would also be possible in the lanes. 
Accurate costs of this proposed gystem were not available at the time this report 
was written but they would Include signing (initial "cnce-off" cost), decsil 
preparation, and adml ni strati on. When costs are finalized, it is planned to propose 
that the PNE be requested to bear both initial and ongoing costs. 

The proposal is to apply this decal system initially to the area cn 
the west side of the PNE. In crder to try to ensure that the ccmplete area is 
covered it is proposed that decal parking apply to the area within four (^) blocks 
of the PNE fran Hastings Street northerly. Approximately 1000 residences are 
Included in this area. 

The Camnission may wish to recanmend the implementatlcn of this decal 
system at this time since the various officials who examined this system thought 
that it would be mere effective than the present system. 

However, ycjur officials also think that the decal system has certain 
disadvantages which sane residents may find more undesirable than the present 
"Itesldential Parking Chly" parking arrangement. For example, many residents may 
be displeased with the fact that they have to go to City Hall each year to obtain 
a decal. Therefore, as an alternative to approving the decal system Immediately 
this Canmissicn may wish to consider recanmendlng the preparation of a questionnaire 
on the subject for distribution to the area residents so that a clearer indication 
of their c collective desires is known. The printing and mailing costs for such a 
survey total approximately $400. It is noted that the prafcssiauLl hockey season is 
now over so there should be much less parking pressvire on the west side aH the PNE 
for the next five months. 

2. Extension of Resident Parking Oily (RPO) Zone 

Ch February 5, 1974- City Council approved increasing the coverage of 
the RPO to a 100^ zone, within two (2) blocks of the west side of the PNE, cn an 
experimental basis. At that time it was agreed ly Council that the effectiveness 
of this arrangement should be assessed about six (6) months after inqslementatlcn. 
Subsequently, it was decided that the RPO system should be improved possibly by 

cent ' d .... 
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the use of decals. An examinaticn of the decal system has determined that this 
arrangement is feasible. Based upcn this examinaticn and other aspects in item 1 
in this report it seems more appropriate that the matter of extending the existing 
RPO not be considered at this time, since the decal system if implemented will 
extend to 4- blocks west of Renfrew Street. 

3. Proposed Study by PNE 

As an immediate step to deal with the traffic and parking situation 
the PNE decided to introduce free parking for the remaining professional hockey 
games. As part of this scheme the utilization of the off-street PNE parking areas 
is being reviewed and ccmpared with the use when the 50^ charge was in effect. 

In conjunction with the aforementioned change, City Council decided to 
extend the barricading of local streets intersecting with Renfrew Street between 
Hastings Street and McGill Street. Previously City Council authorized barricading 
to ccmmence about cne-half hour prior to the end otf* major Coliseiuii events. This 
extension meant that barricading was to be introduced about one-half hour prior 
to the beginning of the event and extend past the completion of the event. This 
extended barricading was to apply to four (4) professional hockey games. Barricades 
are limiting the use of these local streets by autonobile traffic travelling to and 
fran the PNE. 

Traffic and parking observations have been made relating to the free 
parking program and the barricading, and the results of these surveys will be 
reported to the next QTC meeting. 

RECCMMENDATICW 

In view of sane of the disadvantages associated with the decal system, 
the Canmissicn may feel it is desirable to survey residents who would be affected 
by the proposal, before approving its implementatiai. Accordingly, two alternative 
strategies are outlined below: 

i Strategy 1 - Immediate approval of Decal System 

1) The Canmission approve the implementation of a decal system in 
the area bounded by Renfrew, Hastings, Kami oops. Trinity, Kaslo, 
Wall and McGill Streets, subject to the PNE accepting the cost of 
the proposal. 

2) The City Engineer be instructed to request the PNE to absorb all 
costs of the decal program, when a firm estimate can be provided. 

3) The City Engineer be instructed to report back to the Canmissicn 
when the PNE has responded to the request for financial support. 

Strategy 2 - Survey residents bef ere approving Decal System 

1) The residents in the area within four blocks west of the PNE be 
surveyed to determine their views on the on-street traffic and 
parking situation. 

2) $400 be appropriated to carry out this survey. 

3) The survey findings be reported back to the Official Traffic 
Camnissicn. 

4) The existing 100$ Resident Parking Only zoies en the west side 
of the PNE not be extended at thiS time. 

With respect to the decal system, Mrs. E. Rivett, 2840 Dundas 
Street, requested that, as she has no car and is elderly and requires 
a parking space for doctors or nurses to park, she be given special 
consideration and a parking space be allotted to her in front of her 
home . 

cont ' d .... 
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Board of Administration, June 5, 1970 ..... (PROPERTIES) . . . . ^ 
Item No. ij- cont'd 

NAME LOT APPROX.SIZE SALE PRICE TERMS CONDITIONS 


D.A. Clarke 1^2 50' x 112' $13,800.00 City Terms 

Sand or 

Harascsak 61 50 ' x 130' $li|,000.00 Cash 


Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 

5. Grandview Area Branch Library: 
Lease of 1016 G-ommercial Drive 

The Corporation Counsel reports as follows: 

"On March 3rd, 1970, City Council adopted a recommendation 
of the Board of Administration, Property Matters, 
recommending that the City enter into a lease with 
Giovanni and Rosina lacino of the property at 1016 
Commercial Drive for a branch library. This lease was 
duly executed, and the property is now occupied by the 
Vancouver Public Library. 

The lessors, Mr. and Mrs. lacino, have assigned their 
interests in the lease to the Industrial Development 
Bank as security for a loan and the Bank has requested 
that the City execute a Notice of Assignment acknowledg- 
ing that is has been given notice of the assignment to 
the Bank. 

It is RECOMMENDED that the Mayor and the City Clferk . 
be authorized to execute a Notice of Assignment as 
requested by the Industrial Development Bank, the Notice 
to be in a form satisfactory to the Corporation Counsel." 

Your Board 

RECOMMENDS that the foregoing recommendation of the Corporation Counsel 
be adopted. 

CONSIDERATION 

6. Acquisition of Property - S.E. Sector 
Block 6 Bounded by 59th Avenue, Doman 
Street, Asquith Ave. & McKinnon Street 

The Supervisor of Property and Insurance reports as follows: 

"Special Council of September 7j 1967j authorized the 
Supervisor of Property and Insurance to commence neg- 
otiations with the private owners for inclusion of their 
lands in a scheme of subdivision (covering approximately 
II4.O acres in the S.E. Sector of the City) and that these 
negotiations may result in total acquisition, partial 
acquisition and/or exchange of land. 

On June 21, I968, City Council adopted various reports 
from the Board of Administration relating to the 
acquisition, servicing and disposition of lands with 
respect to an expanded program of redevelopment in the 
S.E. Sector. This expanded program necessitates the 
acquisition of the above property. 

c 

continued . . . / ' 
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Official Traffic Commission 5 

April 10, 1974 

Clause No. 4 (cont'd) 

Mrs. P. Alfeld appeared and again reiterated that she was of 
the opinion that a fine of $25.00 and "tow-away" of vehicles 
violating R.P.O. parking should be instituted. She and other resi- 
dents of the area adjacent to the P.N.E, felt that the parking pro- 
blems were not being handled in an expeditious manner. They ob- 
jected to the fact that the decal system would give them only one 
parking space in front of their homes and guests would be required 
to park on surrounding side streets . 

The Commission reviewed Strategy 2 and Mr. K. Dobell expressed 
the belief that the survey of the residents would take approximately 
six weeks to record and complete. He pointed out that if the decal 
system was adopted, the signs in the area would all have to be 
changed and that it would be about 3h months before the system could 
be in operation. He also pointed out that placing of culs-de-sac 
in the area are being considered. In reply to Mrs. Alfeld, he 
advised that the Police find it difficult to enforce the R.P.O. and 
the decal system appeared to be a solution, although there are dis- 
advantages. After considerable discussion, it was 

RECOMMENDED 

THAT Strategy 2 quoted above be approved. 

5 . Pedestrian Signalization on Oak Street 

The City Engineer advised in a report dated April 5, 1974 that 
in the past several months, requests for pedestrian actuated signals 
have been received at the following three locations: 

(a) Oak Street and 27th Avenue 

(b) Oak Street and 37th Avenue 

(c) Oak Street and 59th Avenue 

The City Engineer stated that at the present time, the Engineering 
Department is carrying out a pedestrian crossing study for the City 
and approximately 45 locations are being considered. This detailed 
examination should be completed in less than two months and he 
advised that the three locations on Oak Street should be included 
in the City-wide pedestrian crossing review rather than being con- 
sidered independently at this time. It was noted that the Engineer 
plans to forward a copy of this report dated April 5, 1974 to the 
people and groups associated with the Oak Street pedestrian signal 
requests and they will be advised when the overall report is to be 
forwarded to the commission. Your Commission 

RECOMMENDS 

THAT the information contained in the City Engineer's report 
dated April 5, 1974 be received. 


6 . Pedestrian Crossing Study 

In an oral report, the Assistant City Engineer, Traffic and 
Transportation, advised that they are progressing on their pede- 
strian crossing study of 47 locations in the City. To date, they 
have collected data on 40 of these crossings and analysed 30 of 
them covering pedestrian volumes, vehicle volumes, gaps between 
vehicles, accident history, etc., and are now trying to tie in more 
qualitative information like view obstruction, driver perception at 
the intersections etc. Data has been accumulated from all across 

cent 'd . . . 


Official Traffic Commission 

April 10, 1974 

Clause No« 6 (cont'd) 

Canada on the practices in other Cities in this regard and it is 
anticipated a report will be before the Official Traffic Commission 
in about six weeks time. 

RECOMMENDED 

THAT the oral report presented by the Assistant City Engineer, 
Traffic and Transportation, be received. 


7 . Grant - Annual School Patrol Bancruets 

In a communication dated March 28, 1974, Superintendent McRae 
requested that a grant in the amount of $2,800 (the same as was give 
last year) be made for the annual School Patrol banquets; the money 
to be used for the purchase of badges and efficiency awards for the 
school patrol members . 

RECOMMENDED 

THAT Council approve a grant of $2,800 for the annual School 
Patrol banquets. 

8. Resignation of Representative of the 
City Prosecutor's Office 

Mr. B. Donald advised the Commission that the City Prosecutor's 
office ceased to exist on March 31, 1974 and that a representative 
would no longer be a member of the Official Traffic Commission. He 
stated that the new Crown Counsel's office would assist with advice 
as it pertains to prosecutions, but no representative would attend 
meetings in the future unless requested to do so as a reserve per- 
son. He requested that the agenda and material be forwarded to the 
Crown Counsel's office. 

As a result of this resignation, it was 

RECOMMENDED 

THAT Council review the constitution of the Official Traffic 
Commission. 


The meeting adjourned at approximately 9:25 p.m. 

FOR COUNCIL ACTION SEE PA6E{S) 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON CIVIC DEVELOPMENT 


April 4, 1974 


An "In Camera" meeting of the Standing Committee of Council on 
Civic Development was held on Thursday, April 4, 1974 at approxi- 
mately 4:15 p.m. in the No. 1 Committee Room, third floor. City Hall. 

PRESENT ; Alderman Hardwick (Chairman) 

Alderman Bowers 
Alderman Massey 
Alderman Pendakur 

CLERK: M. Kinsella 


RECOMMENDATION 

1. False Creek - Area 10 - 

Economic Analysis of City-Owned Land 

On December 14, 1973, Council approved a recommendation of the 
Standing Committee on Civic Development that the Director of Finance 
and the Development Consultant report as soon as possible on an 
economic examination of Sub-area 10 . 

Under date of March 28, 1974, the Development Consultant, Dir- 
ector of Finance and the Director of Planning submitted a report 
which presented the results of their economic analysis of the 
development of the City-owned land in Area 10, plus an analysis of 
the economic viability of a marina operation in this area. The 
report estimates the total expenditures being considered by the 
City for land acquisition, planning, servicing and seawall con- 
struction for the City-owned land in Area 10 will approximate 
$2.0 million. Development of a 125 boat marina plus parking 
facilities would entail an additional net cost to the City of 
approximately $600,000. 

The report sets out two development alternatives: 

Alternative 1 (75 D.U.A.) 

Would be compatible with the proposed B.C.C.C.U. develop- 
ment in density and land use; would have provision for 
family accommodation and would meet the False Creek 
Guidelines. However, it would involve a financial loss 
to the City. 

Alternative 2 (possible 125 D.U.A.) 

Would not comply with all of the False Creek Guidelines 
but would be economically more viable. 

cont'd .... 
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standing Committee of Council on Civic Development 2 

April 4, 1974 

Clause No. 1 (cont'd) 

The report contains details re open space; the expenditures, 
economic and planning considerations of a marina development; options 
for seawall treatment; financing capital expenditures, etc.; and 
concludes with the following recommendations: 

1) Council approve in principle the development of the City-owned lands in Area 10 
in a predoHiinately residential scheme compatible with the proposed B.C.C.C.U. 
development and with residential densities of approximately 75 dwelling units 
per acre, contingent upon agreement with B.C.C.C.U. to proceed. 

The Director of Finance is not a party to Recommendation #1 because 
of the implied capital loss to the City if the recommendation is approved. 
He is of the opinion that Council, when considering the form of development, 
should also consider the financial loss aspect. 

2) The City not construct a marina in the area, and that the seawall be built 
under the suggested Winter Works Program in the 1974-75 season. 

3) The Director of Planning be directed to commence work immediately for the 
location of the seawall for the City-owned lands in Area 10, and in collaboration 
with the Development Consultant to prepare a design adequate to obtain a two- 
thirds cost contribution from the Federal Government under the Winter Works 
Program. 

4) The City Engineer be directed to make necessary arrangements for the construction 
of the seawall under the Winter Works Program during the 1974-75 season. 

5) The City Engineer be directed to notify the Federal Government that the City 
will not be building a marina in Area 10 under the Marina Policy. 

6) The Director of Finance be directed to investigate possible sources of financing 
for City expenditures in Area 10. 

7) Council recind its previous motions of February 27, 1973 and November 6, 1973 
to terminate Mr. Clay's tenancy of City-owned land and water lots. 

8) The Supervisor of Property and Insurance be authorized to negotiate a lease 
with Mr. Clay for the rental of City-owned land and wdter for the purpose of 
operating the present marina, this lease to be on a month-to-month basis, 
vacant possession to be obtained after 30 days notice has been provided, and 
vacant possession not to be later than September 30, 1974. This lease is 

only to be granted after Mr. Clay has agreed to certain conditions satisfactory 
to the City. 

9) The City give priority to berths in the Heather Street Marina to the long tern 
tenants of Clay's marina. 

Your Committee discussed this report and the recommendations 
in some detail. However, it was AGREED to defer further considera- 
tion of the contents of the report to the next meeting of the Com- 
mittee when the Development Consultant could be present to join the 
discussion. The Committee also considered that more information is 
required with respect to the development proposals of B.C.C.C.U. and 
Western Outboard and it was AGREED to invite representatives of these 
two developers to meet with the Committee at its next meeting to dis- 
cuss their plans for Area 10. 

Your Committee considered it advisable, however, to deal today 
with the question of the City-owned land occupied by Clay's Marina. 
It was noted that Mr . Clay has been operating the marina rent free 
since October 31, 1973. 


cont ' d 
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Clause No. 1 (cont'd) 
RECOMMENDED 

THAT the Supervisor of Property and Insurance be authorized to 
negotiate a lease with Mr. Clay for the rental of City-owned 
land and water for the purpose of operating the present marina, 
this lease to be on a month-to-month basis, vacant possession 
to be obtained after 30 days notice has been provided, and 
vacant possession not to be later than September 30, 1974. 
This lease is only to be granted after Mr. Clay has agreed to 
certain conditions satisfactory to the City. 


INFORMATION 

2 . Johnston Terminals - False Creek 

Due to lack of time, consideration of the Director of Planning ' s 
report dated March 28, 1974 was deferred to the next meeting of the 
Committee . 


The meeting adjourned at approximately 5:30 p.m. 

FOR COUNCIL ACTION SEE PAGE{S) /^Z 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON CIVIC DEVELOPMENT 


April 11, 1974 


An In Camera meeting of the Standing Committee of Council on 
Civic Development was held on Thursday, April 11, 1974 at approxi- 
mately 9:00 a.m. in the No. 1 Committee Room. 


PRESENT 


Alderman Hardwick (Chairman) 
Alderman Bowers 
Alderman Pendakur 


ALSO PRESENT: 


ABSENT : 


CLERK : 


Mayor Phillips 
Alderman Massey 
M. Kinsella 


RECOMMENDATION 

1 . False Creek - Area 10 

The Committee on April 4, 1974, when considering a joint re- 
port from the Development Consultant, Director of Finance and the 
Director of Planning on False Creek - Area 10 - Economic Analysis 
of City-owned land agreed to invite representatives of B.C.C.C.U. 
and Western Outboard to today's meeting to discuss their develop- 
ment plans for Area 10. The Chairman today stated that he now 
considers it more appropriate for staff to meet with these owners 
at this time. 

The Development Consultant advised that he had had discussions 
with representatives of B.C.C.C.U. and Western Outboard over the 
last week and he submitted a report dated April 11, 1974 containing 
comments resulting from these meetings. 

The Committee on April 4, 1974 deferred consideration of the 
technical report on False Creek - Area 10 - Economic Analysis of 
City-Owned land to today's meeting for discussion with the Develop- 
ment Consultant. The Committee gave detailed consideration to the 
report of the Development Consultant. The following are some of the 
comments contained in this report: 

"2. BCCCU would like to increase their density above their 
proposed 75 DUA and alter the 90,000 sq. ft. office building and 
related developments so as to do two things: increase the open 
space and improve the economics. 

3. BCCCU are working with a Developer on a redesign of 
their office building (taller building, smaller ground cover) and 
on a Retirement Home for senior citizens. This will require more 
land than the 6+ acres which they now own. 

4. BCCCU wish to make an agreement with NHB regarding the 
replacement of their sheds and air rights and wuld like the City's 
assistance in the negotiations. 

5. BCCCU are interested in discussing with the city 
co-operative development of their land and the City's land - for 
example the lease of City land, joint venture with the City, - 
co-ordinated design of the two properties, etc. 


cont • d 
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standing Committee of Council on Civic Development 2 

April 11, 1974 

Clause No. 1 (cont'd) 

6. Wfestem Outboard now own approxiaaitely 0.91 acras 
of land with son»e water access . 

7. Western Outboard want approximately 70,000 sq. ft. of 
yard and 40,000 sq. ft. of building with access to the water, 120 
boat-berths, plus the right to build above for commercial rental to 
others . 

8. Western Outboard are prepared to sell their land to 
the City and lease back other land plus water area and finance 
their development, or purchase and develop. They could be interested 
in participating in a larger develojxnent as originally proposed by 
their architects - Henriquez and Todd, but this is less likely now. 

9. Western Outboard want to relocate as quickly as possible." 

In the ensuing discussion, it was noted that careful consi- 
deration would have to be given to the type of commercial develop- 
ment in Area 10 because of the limited traffic access to the area 
at Fir Street and 2nd Avenue. The City Engineer indicated that 
there are no plans to increase the access to the Area. 

With respect to Western Outboard ' s desire to acquire 120 boat- 
berths, the representatives of the Planning Department indicated 
they were strongly opposed to this proposal, which would result 
in "wall to wall boats". The Committee suggested that the City 
Engineer investigate the extent to which Western Outboard has 
dredged this area for their boats . 

There was some discussion with respect to the City-owned land 
presently occupied by Clay's Marina. It was noted that the Com- 
mittee on April 4, 1974 passed the following recommendation: 

"THAT the Supervisor of Property and Insurance be authorized 
to negotiate a lease with Mr . Clay for the rental of City-owned 
land and water for the purpose of operating the present marina, 
this lease to be on a month-to-month basis, vacant possession to 
be obtained after 30 days notice has been provided, and vacant 
possession not to be later than September 30, 1974. This lease 
is only to be granted after Mr. Clay has agreed to certain con- 
ditions satisfactory to the City." 

The Chairman requested the Director of Finance to work out 
an economic rent for the Clay Marina area to provide guidance 
to the Supervisor of Property and Insurance in his negotiations 
with Mr. Clay's lawyer. 

The Development Consultant's report concluded with ten recom- 
mendations, most of which are complementary to the recommendations 
contained in the report of the Development Consultant, Director of 
Finance and the Director of Planning on False Creek - Area 10 - 
Economic Analysis of City-owned land which were not acted upon by 
the Committee. The recommendations of the Development Consultant 
were considered by your Committee, amended, and are recommended to 
Council as follows: 

RECOMMENDED 

A. THAT the Development Consultant be authorized to partici- 
pate with the B.C. ecu. in meetings with the N.H.B. re 
air rights, land use and future use of water area of 
N.H.B. land in Area 10; 


cont ' d 
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standing Committee of Council on Civic Development 3 

April 11, 1974 

Clause No. 1 (cont'd) 

B . THAT the Development Consultant in consultation with the 
Director of Planning, the City Engineer and the Director 
of Finance be authorized to develop a strategy and pro- 
cedural plan for redevelopment of the entire Area 10, 
recognizing the False Creek Policy Guidelines, the "Area 
10 Concept Plan" adopted for discussion purposes by Coun- 
cil in August, 1973, the economic and other concerns of 
B.C. ecu., N.H.B., and Western Outboard, the economics 
of development of the City land, and the willingness of 
the City to consider co-operative design leasing and/or 
financing procedures; 

C. THAT the strategy is to include the method of developing 
Area 10 so as to best serve the intersts of the B.C.C.C.U., 
Western Outboard, the N.H.B. and the City; 

D. THAT the procedural plan is to include land uses, mixed 
building uses, densities, the seawall location and the 
effect on the rate of return on the City's investment in 
services land ; 

E . THAT the Development Consultant in consultation with the 
Director of Finance and the Director of Planning will 
report on the options and recommend a rate or recapture 
of the City's investment for consideration by the Com- 
mittee ; 

F. THAT the seawall be built primarily in the 3-1 ratio 
under the Winter Works Programme in the 1974-75 season 
and the City Engineer be directed to make the necessary 
arrangements ; 

G. THAT the Director of Finance be directed to investigate 
possible sources of financing for City expenditure in 
Area 10; 

H. THAT Council recind its previous motions of February 27, 
1973 and November 6, 1973 to terminate Mr. Clay's tenancy 
of City-owned land and water lots; 

I. THAT the City give priority to berths in the Heather Street 
Marina to the long term tenants of Clay's marina and a 
similar policy be established re long term tenants of 

West Coast Salvage (it was noted that no statement of 
commitment has been given with respect to relocation of 
liveaboards ) . 


INFORMATION 

2 . Johnston Terminals - False Creek 

On February 18, 1974, Council approved a number of recommen- 
dations from the Standing Committee on Civic Development in which 
specific reference was made to Johnston Terminals. One of these 
recommendations was: 

"THAT the Director of Planning report to Council on the 
basin-wide planning implications of permitting Johnston 
Terminals to redevelop their 16-acre site utilizing 
additional property to the south and north;" 

cont ' d . . . . 
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April 11, 1974 

Clause No. 2 (cont'd) 

Under date of March 28, 1974, the Director of Planning sub- 
mitted a report outlining the existing situation with respect to 
Johnston Terminals, options for the future, railway implications, 
zoning, use of the waterfront by the Company, traffic generation, 
and concluded with the following summary: 

"1. The storage distribution function provided by Johnston's 

Terminals is both appropriate and necessary in a False Creek 
location to serve the central area of Vancouver. 

2. Johnston Terminals will continue to operate a storaqe and 
distribution business on property that they own in False 
Creek's Area f. However, expansion or redevelopment for 
industrial purposes should not be permitted, except after 
careful consideration of the implications by City Council. 

3. City lands which are not directly required by the City 
for redevG-lopment, as-^rdentf-f ted tn the report, '"Area e - 
The Development Opportunity", may be leased to Johnston 
Terminals. However, such leases as are negotiated should 
be for a period not beyond the mid-1980' s. 

4. Johnston Terminals should be made aware of the City's 
proposed alignment for a replacement for the Connaught 
Bridge. 

5. The Johnston Terminals property should be rezoned, along 
with City-owned and other False Creek lands. However, 
provision should be made in the rezoning for continued 
operation of existing industrial businesses. 

6. No long-term commitment should be given to Johnston 
Terminals with respect to any lease for the waterfront 
area. The City will retain the option to construct 

a public walkway along the waterfront at an appropriate 
time. 

7. The City Engineer should maintain a watching brief on 
traffic conditions as they will be affected by changes 
in the area surrounding Johnston Termi^r'al s. " 

Your Committee considered it desirable , prior to taking any 
further action with respect to Johnston Terminals ' tenancy on 
False Creek, to meet with representatives of the Company to dis- 
cuss their plans for future operations. It was also suggested 
that the Committee be supplied with information with respect to 
the number of trucks, barges and coastal vessels in and out of 
the terminal points of origin and destination and the length of 
time goods are kept at the False Creek site. 

RESOLVED 

THAT the report of the Director of Planning be received 
and the Development Consultant be instructed to prepare a 
confidential background paper on Johnston Terminals 
operation, containing the points raised by the Committee 
and to convene a meeting of the Committee with represen- 
tatives of Johnston Terminals as soon as possible, the 
background paper to be before the Committee at that time. 


The meeting adjourned at approximately 10:25 p.m. 

FOR COUNCIL ACTION SEE PAGE{S) ...Zl^. 
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CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 


A regular meeting of the Council of the City of Vancouver 
was held on Tuesday, April 30, 1974, in the Council Chamber at 
approximately 2.00 p.m. 

PRESENT: Mayor Phillips, 

Aldermen Bowers, Harcourt, Linnell, 
Marzari, Massey, Pendakur, Rankin 
and Volrich. 

Aid. Hardwick arrived at 3.15 p.m. 
ABSENT: Aid. Gibson. 
CLERK TO THE COUNCIL: D.H. Little. 

PRAYER. 

The proceedings in the Council Chamber were opened with 

prayer . 

'IN CAMERA' MEETING'. 

The City Clerk advised that the 'In Camera' Committee 
approved the items for the 'In Camera' meeting later this day 
with the exception of one item. It will be determined at the 
'In Camera' meeting, if this matter should be considered in 
Open Council . 

ADOPTION OF MINUTES . 

MOVED by Aid. Linnell 
SECONDED by Aid . Pendakur 

THAT the Minutes of the Regular Council Meeting dated 
April 23, 1974, be adopted, with the exception of the 'In Camera' 
portion. 

- CARRIED UNANIMOUSLY. 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Linnell 
SECONDED by Aid. Pendakur 

THAT the Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY. 


UNFINISHED BUSINESS . 

(i) Sale of City-owned land, 

S/W Corner of 49th Avenue and Boundary Road; 
Proposed B.C. Hydro Sub-station . Site . 

At its meeting on May 8th, 1973, Council deferred consider- 
ation of a report of the Board of Administration Property Matters 
dated May 4, 1973, on the sale of city-owned land, S/W corner of 49th 
Avenue and Boundary Road, pending a report explanation from either 
B.C. Hydro and Power Authority or the City Engineer, on the B.C. 
Hydro plans for the area in addition to the actual design of the 
proposed facility. 

Mr. Gill, representing B.C. Hydro, with the aid of drawings, 
explained the B.C. Hydro's position and, in general, the need for 
a sub-station site at this location. 


Continued 
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Board of Adininiatr'ation, June 5, 1970 .... (PROPERTIES) ^' 

Item No. 6 cont'd 

Block 6 of Blocks 6 to 8, N.W.^, D.L. 33k bounded by 
59th Avenue, Doman Street, Asquith Avenue and McKinnon 
Street is located in Area A of the Project and has an 
area of I.38 acres. This parcel, which comprises a full 
City block according to the original subdivision plan, 
is vacant, overgrown with bush and without street 
access or other services. It is noted that, further to 
Resolution of Council of November 19, 1968, the Corporation 
Counsel was authorized to proceed with expropriation 
and was further authorized by Resolution of Council of 
February i|, 1969, to apply for a Vesting Order. 

Negotiations have been proceeding for some months with 
the owner and his solicitor. They have stated that they 
do not wish to sell outright and prefer to affect an 
exchange of properties on an equitable basis. The 
owner is prepared to convey his property to the City in 
exchange for a site of equal area in the new subdivision 
and agrees to pay the difference in value of the two 
sites . 

On February I7, 1970, City Council passed the following 
motion in connection with a report of the Board of 
Administration dated February 11, 1970, concerning the 
method of disposal of residential lots in Site 13, South- 
East Sector, Area 'C'. 

'That these lots be sold on the basis of giving pre- 
ference to individuals who wish to build homes for 
themselves, have applied, and all other matters are 
equal; 

That not more than two lots in a block be sold to any 
one purchaser; 

That construction be commenced within I8 months of 
date of sale; it being understood the City shall have 
the right at its option to re-purchase the property 
by refunding the principal only . If construction is 
not commenced within this time; 

That the lots be offer on the basis of "fixed price" 
at market value.' 

In addition Council has determined the form of development 
for the areas of multiple housing e.g. condominiuin, limited 
dividend, etc. 

The owner has been advised of Council policy as aforesaid. 
However, he is of the opinion that he is entitled to 
special consideration insofar as the subject property 
has been in the ownership of his family for approximately 
50 years. He also states that said property is of a 
size capable of being developed for multiple units similar 
to the use proposed for adjacent enlarged parcels to be 
created according to the City's projected scheme of 
subdivision in the immediate vicinity. If an exchange 
were possible the owner would develop with the object 
of retaining ownership. This party has requested an 
opportunity to appear before City Council in this regard." 

Your Board 

Submits the matter to Council for CONSIDERATION. 

DELEGATION REQUEST - MR. L.B. SHEPPARD, SOLICITOR FOR MR. WALTER S. 
WALKER. 
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Regular Council Meeting, April 30, 1974 


UNFINISHED BUSINESS (Contd) 

(ii) De Cosmos Village Housing Co-operative. 
(Sale of City-owned Land) 


Council noted a letter dated April 18, from the De Cosmos 
Village Housing Co-operative and the Chairman of the Park Place 
Strata Council, requesting Council to postpone any agreement with 
the B.C. Hydro until residents of the area have had a chance to 
review plans for this land and communicate their views to the 
City. It was suggested that this be done through the medium 
of the Advisory Planning Committee recently organized for areas 
E & F of Champlain Heights. 

MOVED by Aid. Marzari 

THAT this whole matter be referred for discussion with 
the Champlain Heights Advisory Planning Committee, and the Civic 
Design Panel, for comments, following which the matter be reported 
back to Council in one month's time. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Marzari 

THAT the communication from the De Cosmos Village Housing 
Co-operative be received. 

- CARRIED UNANIMOUSLY. 

It was agreed to defer consideration of the following 
Unfinished Business Items, pending the hearing of delegations 
this evening. 

Housekeeping Unit, 
4157 West 14th Avenue. 


Retention of Accessory Building, 
2405 West 7th Avenue. 


Dominion and New Dodson Hotels. 


Special Review - Preliminary Budget Estimates 
(Lane Oiling Programme) 

City Council, on April 23, 1974, when considering a 
clause of the Finance Committee from its report dated April 18, 
on the subject of Lane-Oiling Programme, deferred consideration 
until this meeting. After further discussion it was - 

MOVED by Aid. Linnell 

THAT the entire costs of oiling lanes be a charge against 
the abutting property owners. 

- LOST 

(Aid. Bowers, Harcourt, Marzari, Massoy, Pondakur, 
Rankin, Volrich and the Mayor voted a{iainst 
the Motion) 

(No further action was necessary with respect to this clause, 
as it was advised that the funds for a lane-oiling programme 
have been included in the Engineering Department budget. ) 


Regular Council Meeting, April 30. 1974 


2 


COMMUNICATIONS OR PETITIONS, 


Retirement of M.M. Harrell, 
Chief License Inspector and 
Business Tax Collector. 

The Council noted a letter from the Chief License Inspect 
and Business Tax Collector, Mr. M.M. Harrell, informing Council 
his retirement effective June 1st 1974. 

MOVED by Aid. Volrich 

THAT Council express its appreciation to Mr. Harrell for 
his dedicated service to the City and ^ish him well in his years 
of retirement. 

- CARRIED UNANIMOUSLY. 


Appointment of Revising Judge: 

Voters List Court of Revision for 1974. 

Council noted a letter from the City Clerk dated April 
22, 1974, as follows: 


" Mr. R. S. Thorpe, Barrister, has been the Revising 
Judge of the Court of Revision re Voters' List for 
the past several years, and is prepared to serve 
again for the 1974 Voters' List at the rate of 
$40.00 an hour. 

In 1972, Mr. Thorpe was paid $400.00 for ten hours 
of Sittings. 

I would recommend that Mr. Thorpe be appointed 
accordingly for the 1974 Voters' List Court of 
Revision at the rate of $40.00 an hour whilst 
carrying out duties as Revising Judge for this 
Court. " 

MOVED by Aid. Pendakur 

THAT the foregoing recommendation of the City Clerk 
be approved . 

- CARRIED UNANIMOUSLY. 


British Columbia Hospitals' Association 
Grant Request. 

MOVED by Aid. Marzari 

THAT no action be taken with respect to the letter from 
British Columbia Hospitals' Association dated April 4, 1974, 
requesting a grant to assist in defraying the cost of a banquet 
during their National Conference which will be held in Vancouver 
on June 5th to 7th. 

- CARRIED UNANIMOUSLY. 


BOARD OF ADMINISTRATION, DEPARTMENT AND OTHER REPORTS . 

BOARD OF ADMINISTRATION 
GENERAL REPORT, April 26, 1974. 


Works and Utility Matters (April 26, 1974 ) 

The Council considered this report which contains two 
clauses, identified as follows: 

CI. 1. Contract 732-C . 

CI. 2. Local Improvements on the 'Initiative Principle'. 
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BOARD OF ADMINISTRATION. DEPARTMENT AND OTHER REPORTS (Contd 



Works & Utility Matters, (April 26. 1974) (Contd) 

The Council took the following action: 

Contract 732-C 

MOVED by Aid. Pendakur 

THAT the recommendation of the Board of Administration 
contained in this Clause be approved. 

- CARRIED UNANIMOUSLY. 

Local Improvements on the 'Initiative Principle" 

MOVED by Aid . Bowers 

That this clause be approved, with the exception of those 
local improvement paving projects in the Stanley Park Neighbour- 
hood . 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY. 

MOVED by Aid. Bowers 

THAT the local improvement paving projects in the Stanley 
Park Neighbourhood be approved . 

- CARRIED BY THE REQUIRED 

MAJORITY. 

(Aid. Marzari voted against the Motion) 


Social Service & Health Matters (April 26, 1974) 

The Council considered this report which contains three 
clauses, identified as follows: 

CI. 1. Request for Extension of Time - Participation 

in Trial of New Polio Vaccine. 
CI. 2. Continental Hotel. 

CI. 3. West District Office Furnishings - 3998 Main Street. 

The Council took the following action: 

MOVED by Aid. Rankin 

THAT the recommendations of the Board of Administration 
contained in Clauses 1 and 3 of this report be approved. 

- CARRIED UNANIMOUSLY. 

Continental Hotel , 

When considering Clause 2, the Board of Administration 
advised Council that the very approximate estimates were 
prepared about 6 months ago and that vacant possession of the 
building will not be until October 31st, 1974. In view of 
the very rapidly escalating building and furnishing costs 
during this period, it is likely that the renovation costs 
will exceed the estimates. 

The Board further advised that this proposal be based 
on Housing 90 single people. The economics of financing could 
be improved by housing some married couples in the larger rooms 
and Council may wish to have this matter investigated further 
for discussion with the Department of Human Resources. 

MOVED by Aid. Rankin 

THAT the recommendation contained in this Clause be 
approved, after adding a recommendation (h) as follows: 

"That discussions be held between the Department of 
Human Resources and the Board of Administration on 
the economics of having some married couples 
occupying the larger rooms in the building." 


- CARRIED UNANIMOUSLY. 
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BOARD OF ADMINISTRATION. DEPARTMEOT' AND OTHER REPORTS (Contd) 

Building & Planning Matters . (A pri 1 26, 1974 ) 

The Council considered this report which contains three 
clauses, identified as follows: 

Cl.l, Processing Development Permit Applications - 

Vancouver General Hospital. 
CI. 2. Strata-Title Application - Conversion of Premises 

at 1509-1533 Harwood Street. 
CI. 3. Allocation of Funds for Printing & Distribution - 

Champlain Heights Local Area Planning Program. 

Council took the following action: 

Processing Development Permit Applications - 
Vancouver General Hospital. 

MOVED by Aid. Harcourt, 

That this Clause be received for information. 

- CARRIED UNANIMOUSLY. 

Strata-Title Application -Conversion of Premises 
at 1509 - 1533 Harwood Street. 

MOVED by Aid. Bowers 

THAT the application of Carros Investments Ltd „ , under 
the Strata Titles Act re new Apartment Development at 1509- 
1533 Harwood Street, be approved, subject to application of 
relevant By-laws. 

- CARRIED 

(Aid. Rankin voted against the Motion) 

Allocation of Funds for Printing and Distribution- 
Champlain Heights Local Area Planning Programme 

MOVED by Aid. Marzari, 

That the recommendation of the Board of Administration 
contained in this Clause, be approved. 

- CARRIED UNANIMOUSLY. 

Licenses and Claims Matters (April 26, 1974) 

Analysis of Request from Taxi Industry for Fare 
Increase and Further with regard to Analysis of 
the Value of Taxi Licenses. 

MOVED by Aid. Volrich 

THAT the following recommendation of the Board of 
Administration contained in this Clause be approved. 

" I therefore recommend that Council authorize the Board of 
Administration to contact two or three of the majqr 
consulting firms with a view to receiving proposals and 
prices for the above mentioned study, for report back to 
Council and provision of fund.." _ carried UNANIMOUSLY. 

MOVED by Aid. Pondakur. 

THAT tho second rocommondatlon In tlilH ClauHo ho approved 
a I tor amondmoiit, as I'o I I owh:- 

" In tho moantlme, I would rocommend that tho VolilcloH lor 
Hire Board consider an intei'im rate increase to the fare 
structure based on 50% or 75% of the increase now requested 
by the industry. The interim increase is a purely arbitrary 
one, as was the last increase, and the amount could be the 
subject of further debate by the Vehicles for Hire Board. 

* On the understanding the Vehicles for Hire Board will 
report back to Council with its recommendations . ~' 

- CARRIED 

(Aid. Marzari voted against the Motion) 

* Underlining denotes amendment. 
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Finance Matters (April 26, 1974) 

The Council considered this report which contains six 
clauses, identified as follows: 

CI. 1. City's Borrowing Needs - 1974. 

CI. 2. Engineering Assistant I, Materials Branch - 

Creation of Permanent Position. 
CI. 3. City Costs related to P.N.E. Activities. 
CI. 4. Additional Part-time Dental Hygienist and 

Dental Assistant I - Jericho Hill School Programme. 
CI. 5. "Step '74" Student Summer Employment - Third Report, 
CI. 6. Tender Awards. 


The Council took the following action: 

City's Borrowing Needs - 1974 . 

MOVED by Aid. Bowers 

THAT Clause 1 be approved in principle, after changing 
the text in the fourth paragraph. Page 2, to read - ". . . consult- 
ation with the Mayor and/or Chairman of the Finance and Admin- 
inistration Committee or, if not available, their respective 
Deputies " 

- CARRIED UNANIMOUSLY. 

MOVED by Aid. Harcourt 

THAT the recommendations of the Board of Administration 
contained in Clauses 2, 3 and 4 be approved. 


- CARRIED UNANIMOUSLY. 


"STEP '74" Student Summer Employment - Third Report . 

MOVED by Aid. Bowers 

THAT the "STEP '74" project re Social Planning Department be 
authorized and, therefore, the recommendation of the Board of 
Administration contained in this Clause be approved. 

- CARRIED UNANIMOUSLY. 

Tender Awards . 

MOVED by Aid. Bowers 

THAT this Clause of the report be received for information. 

- CARRIED UNANIMOUSLY. 


Personnel Matters (April 26, 1974) 

The Council considered this report which contains two 
clauses, identified as follows: 

01. 1. Stenographer Training (Shorthand) 

CI. 2. Travel Expenses and Authorities - Staff and Officials. 

Stenographer Training (Shorthand) 

MOVED by Aid. Marzari 

THAT the recommendation of the Board of Administration 
contained in this Clause be approved. 

- CARRIED UNANIMOUSLY. 
Travel Expenses and Authorities - Staff and Officials. 


MOVED by Aid. Harcourt 

THAT the Travel Expenses Budget be increased by $5,000 
and the Board of Administration be granted authority to approve 
travel of officials and staff outside of the Lower Mainland 
and Vancouver Island in place of the present Council-required 
approval . 

- CARRIED 

(Aid. Rankin voted against the Motion) 
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BOARD OF ADMINISTRATION. DEPARTMENT AND OTHER REPORTS (Contd . ) 


Property Matters (April 26. 1974) 

The Council considered this report which contains nine 
clauses, identified as follows :- 

CI. 1. Transfer of 5.6 acres of Strip Parks in Champlain 

Heights to the Care and Custody of the Parks Board. 

CI. 2. Lease - V.M. Dafoe Machine Shop Ltd., 

Portion of Wj of Easterly 66' of D, North of 

Lots 1-6, Block 1, D.L. 182, Front Rogers Street End. 

CI. 3. National Harbours Board, Lease of 8,936 Square 
Feet Adjoining Stanley Park. 

CI. 4. Acquisition of Property for Street Widening, 

Portions of Lots A & 4, of the S.W.i of Block 17, 
District Lot 50; and of Lot 9, N.W.} of Block 17, 
District Lot 50. 

E/S of Kerr Street, Between 43rd and 45th Aves. 
CI. 5. Rental Review - Lot C, Block 270, D.L. 526 

S/S 5th Avenue, Between Fir and Granville Streets. 
,C1 . 6. Additional Space - Welfare Department Management 

and Accounting Groups 2006 West 10th Avenue. 
CI. 7. Acquisition of Replotting, Lots 15 & 16, Block 2, 

S.E.J S.Ptn of Section 27, T.H.S.L„ 1249 Boundary Road 
CI. 8. Lease of Lot 5, Block 48 D.L. 182 and Lots 1 to 6 

Subdivision 48 Block F w|, D/L. 182. 
CI. 9. Demolitions. 

MOVED by Aid. Linnell 

THAT the recommendations of the Board of Administration 
contained in Clauses 1, 2, 4, 5, 6, 7 & 8 of this report be 
approved and Clause 9 received for information. 

- CARRIED UNANIMOUSLY. 

National Harbours Board 

Lease of 8,936 Square Feet Adjoining Stanley Park . 

MOVED by Aid. Pendakur 

THAT Clause 3 be referred to the Waterfront Committee 
for consideration and report. 

- CARRIED UNANIMOUSLY. 


( During consideration of the foregoing reports 
Alderman Hardwick arrived at the Meeting. ) 


DEPARTMENT GENERAL 
REPORT, April 26, 1974 . 

Works & Utility Matters (April 26, 1974.) 

The Council considered this Report which contains two 
clauses, identified as follows: 

Cl.,1. 15th Avenue - Commercial Drive to Victoria 

Drive, Pavement Width. 
CI. 2. Purchase of Additional Trucks and Heavy Equipment,. 

MOVED by Aid. Pendakur 

THAT the recommendations of the City Engineer contained 
in Clauses 1 and 2 of this report be approved. 

- CARRIED UNANIMOUSLY. 
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REPORTS (Con td .) 


Building and Planning Matters (April 26, 1974) 

The Council considered this report which contains eight 
Clauses, identified as follows: 

Cl.l. Rezoning Application: Southeast corner of 1st 

Avenue and Garden Drive, Lots D, E, F, G, Block 

141, D.L. 264A. 
CI. 2. Rezoning Application: Northwest corner of East 

22nd Avenue and Slocan Street, Lot 18, Block F 

Sec. 45, T.H.S.L. ,Plan 11660. 
CI. 3. Rezoning Application: Northeast Corner of Marine 

Drive and Main Street, Portion of Lot 'M', Block 3 

D.L. 313 (formerly Lots 45 and 46, Block 3, D.L. 313) 
CI .4. .Rezoning Application: South side Ferndale between 

Victoria and Semlin, Lot 15 except W. 33', Block 48 

D.L. 264A. 

CI. 5. Rezoning Application: Northeast corner of Oak Street 
and 17th Avenue, Lot 33, Block 496, D.L. 472. 
Plan 1618. 

CI. 6. Development Permit Application No. 64998, 

3250 McDonald Street. 
CI. 7. Development Permit Application No. 65094, 

3290 East Broadway. 
CI. 8. Hodson Manor - 1417 West 8th Avenue, Lot 14, 

Block 311 D.L. 526. 

Council took the following action: 

MOVED by Aid . Rankin 

THAT the recommendations of the Director of Planning 
contained in Clauses 1-5, referring the re-zoning applications 
to a Public Hearing, be approved. 

AND FURTHER THAT the recommendations of the Director of 
Planning contained in Clauses 6, 7 and 8 be approved. 

- CARRIED. 

(Aid Pendakur voted against Clause 3 re North-East 
corner of Marine Drive and Main Street.) 


Fire and Traffic Matters ( April 26, 1974) 

Bus Route Changes . 

MOVED by Aid. Hardwick 

THAT the recommendations of the City Engineer contained 
in this report be approved . 

- CARRIED UNANIMOUSLY. 


C. Special Report of Social 

Planning Department, April 24, 1974 . 

Civic Grant Request ($57,500) 
Community Development. 

MOVED by Aid. Hardwick 

THAT consideration of this matter be deferred, pending 
further explanation from the Director of Social Planning 
later this day, during the hearing of delegations. 

- CARRIED UNANIMOUSLY. 
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BOARD OF ADMINISTRATION, DEPARTMENT AND OTHER REPORTS (contd) 


Report of Standing Committee on 
Social Services. (April 18, 1974 ) 

The Council considered this report which contains three 
Clauses, identified as follows: 

Cl.l. Spring Street Project. 

CI. 2. Family Division Committee of the Family and 

Juvenile Court. 
CI. 3. Orchard Park Housing Project. 

Council took action as follows: 

MOVED by Aid. Rankin 

THAT Clause 1 of this report be received for information, 

THAT the proposals for the consideration of the 
Provincial Government as contained in Clause 2, 
be received for information, 

THAT the recommendation contained in Clause 3 be 
approved . 

- CARRIED UNANIMOUSLY. 

Report of Standing Committee on 

Civic and Community Development (April 18,1974 ) 

Planning Department Staffing and Budget. 

MOVED by Aid . Hardwick 

THAT the recommendations of the Committee contained in 
this report be approved . 

- CARRIED UNANIMOUSLY. 

Report of Standing Committee on 
Housing, (April 23, 1974) 

Council considered this report which contains four clauses, 
identified as follows: 

Cl.l. Management Function - Downtown East Side Area 

CI. 2. Specialty Housing., 

CI. 3. 1976-80 Five Year Plan. 

CI. 4. Adanac Site. 

Council took the following action: 


MOVED by Aid . Harcourt 

THAT the recommendations of the Committee contained in 
Clauses 1 and 2 be approved, and Clause 3 be received for 
information . 

- CARRIED UNANIMOUSLY. 

MOVED by Aid. Hardwick 

THAT Clause 4 be received for information after amending 
the resolution to read as follows: 

"That this matter be referred to the *Adanac/Charles 
Planning Committee, and the City of Vancouver 
Planning Department for report back to the Standing 
Committee on Housing." 

- CARRIED UNANIMOUSLY. 


Underlining denotes amendment. 
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Freedom of the City - Earle Gordon Adams . 

At this point in the proceedings, Council recognized 
former Alderman Earle Gordon Adams, who was granted the 
Freedom of the City of Vancouver. The Mayor presented Mr. 
Adams with the Freeman's Badge, Parking Plaque and a copy of 
the Formal Resolution of Council. Mr. Adams responded 
accordingly, following which Mrs Adams was presented with 
a corsage. 


******** 


Council recessed at 3.40 p.m. and, after 
meeting in the Mayor's Office, re-convened in 
in No.l. Committee Room. 


an ' In Camera ' 
Open Council 
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The Council reconvened at approximately 5:50 p.m. in the No. 1 
Committee Room, third floor. City Hall with Mayor Phillips in the 
Chair and the following members present: 

PRESENT : Mayor Phillips 

Aldermen Bowers, Harcourt, Hardwick, Linnell, 
Marzari, Massey, Rankin and Volrich. 


ABSENT : Alderman Gibson 

Alderman Pendakur 


REPORT REFERENCE 


Design Concepts: Phase One - Area Six 
False Creek Development Project 

Mr. E. D. Sutcliffe, Development Consultant, False Creek, 
reviewed presentations made to Council by the three Design Teams 
on April 23, 1974, with respect to development of City-owned 
lands from Ash Street to Alder Street. Mr. Sutcliffe reviewed 
the design concept and implementation procedure of each proposal, 
following which Mr. E. Roffey, False Creek Team, reported on the 
development economics of the three design concepts (copy of the 
remarks are on file). 

The Development Consultant concluded with the following 
recommendations : 

" 1. The Development Group enter into discussions with the Province 
and CMHC in the following areas: 

(a) to have the Province amend the Strata Titles Act to allow 
for condominiums on land leased by the City, 

fb) to have the Province extend the 4% lease rate for co-ops 
to land leased by the City, 

(c) to have the Province purchase co-op shares to provide rental 
accommodation to low income households, 

(d) to get CMIIC to raise the limit on Assisted Home Ownership 
mortgages and to generally lower the interest rate for 
co-operative housing, 

(e) to get CMHC and the Province to consider innovative financing 
arrangements such as ballooning mortgages tied to control 

of resale. 


(f) to have CMHC consider a development assistance grant. 

The Development Group in conjunction with the Finance and 
Law Departments study 

(a) methods of ballooning lease rates and controlling specula- 
tive profit in the development process and in the resale 
of units, 

Cb) the various management/implementation techniques described 
by the design teams, including a development commission 
and a federation of cooperatives, a management contract, 
a development corporation, and others. " 


MOVED by Aid. Massey, 

THAT the report reference of the False Creek Development 
Consultant be received and that the recommendations quoted above 
be approved. 

- CARRIED UNANIMOUSLY 


The Council recessed at approximately 6:55 p.m. to reconvene 
in the Council Chamber at 7:30 p.m. 
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JUN 9 1970 


Board of Admiais tration, June 5, 1970 (PROPERTIES) .... 6 

7. Request to Cancel Sale of Lot 15 

Sit: S/S 14.8 th Ave. between Tyne 
and Boundary Road (S.E. Sector) 

The Supervisor of Property and Insurance reports as follows: 

"Resolution of Council dated May 5j 1970, approved the 
sale of Lot 15, Blocks 1 & 8, D.L. N^g 339, to Mr. S.P. 
Strobel in the amount of $12,000.00 on City terms. 
In a letter dated May 25th, 1970, Mr. Strobel has advised 
the Supervisor of Property and Insurance that because 
the sale of his house had fallen through he is unable to 
complete the purchase of Lot 15, and requests that his 
deposit in the amount of $680.00 be refunded. 

Council is advised that the application to purchase 
which was completed by Mr. Strobel states that 'if 
the purchaser does not make the cash payment or down 
payment referred to within days after the date of 
acceptance of the offer by Council, the deposit will 
be forfeited to the City and the agreement cancelled'. 
The application further states that 'I understand and 
agree that my offer may not be withdrawn on or after 
the day advertised for the opening thereof. " 

Your Board submits the above report to Council for CONSIDERATION. 


PART II 
SALES 

RECOMMENDATIONS 

8. RECOMMENDED that the following offer received by the Super- 

visor of Property and Insurance be approved under the terms and 
conditions set down by City Council :- 

Re: Lot 30, D.L. 662 & 729, Plan I327I 

Sit: W/S Ross St. between Waverley & i;8th Ave. 

NAME LOT APPROX,SIZE SALE PRICE TERMS CONDITIONS 


Domenico Taddei 30 51' x 120' $12,075.00 Cash Subject to P/U 

easement over N.5' 

This lot is known 
to contain peat 
and no guarantee 
given to soil 
stability. 
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The Council reconvened at approximately 7:30 p.m. in the Council 
Chamber with Mayor Phillips in the Chair and the same members present 
with the addition of Alderman Pendakur. 

DELEGATIONS AND UNFINISHED BUSINESS 

Housekeeping Unit: 
4157 West 14th Avenue 

Council on April 9, 1974, deferred consideration of a report 

from the Director of Permits and Licenses dated April 5, 1974, 

concerning a housekeeping unit at 4157 West 14th Avenue, pending 
the hearing of a delegation. 

Mrs. C. Razzell, on behalf of a number of neighbours in the 
area, filed a brief containing 11 signatures protesting the illegal 
suite at 4157 West 14th Avenue, and siting a number of complaints 
caused by the occupants of the suite. 

The City's Hardship Committee had recommended that enforcement 
action be withheld for a period of one year under the Hardship 
Policy. 

MOVED by Aid. Linnell, 

THAT the recommendation of the Hardship Committee in respect 
of the housekeeping unit at 4157 West 14th Avenue, be not approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt, 

THAT the Department of Permits and Licenses be instructed to 
make periodic checks on these premises to determine that the 
appropriate by-law in respect of the number of persons permitted 
in this dwelling is being upheld, with particular attention being 
paid to the complaints listed by the neighbours. 

- CARRIED UNANIMOUSLY 

Dominion and New Dodson Hotels 

Council on March 12, 1974, when considering a progress report 
from the Chief Constable dated February 21, 1974, requested the 
operators of the Dominion Hotel Public House and the New Dodson 
Hotel Public House to appear before Council to show just cause 
why their Public House Licenses should not be cancelled or suspended. 

Council this day took the following action in connection with 
both hotels: 

(a) Dominion Hotel 

Mr. T.C. Marshall, Counsel for the proprietors of the Dominion 
Hotel Public House, gave details of the present operation of the 
Hotel indicating the steps that have been taken to correct problems 
which had been stated in the Chief Constable's report of 
February 21st. 

Inspector Lake of the Police Department advised Council that 
the operation had improved and was acceptable at this time and had 
been over the past two months. 

The Council noted a letter from the Liquor Administration 
Branch of the Department of the Attorney-General advising that 
the Hotel's Public House License had been suspended from February 2 0th 
to 27th, 1974, for unsatisfactory operation. 

MOVED by Aid. Bowers, 

THAT, by reason of the comments from the Police Department this 
day and the previous suspension by the Liquor Administration Branch, 
no further action be taken at this time with respect to the 
suspension or cancellation of the Dominion Hotel's Public House 
License. 

- CARRIED UNANIMOUSLY 


cont ' d. 
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DELEGATIONS AND UNFINISHED' BUSINESS (cont'd) 

Dominion and New Dodson 
Hotels (continued) 


(b) New Dodson Hotel 

Mr. R.W. Brewer, Counsel for the proprietors of the New Dodson 
Hotel Public House, spoke with respect to the improvements that had 
been carried out recently at the Hotel to correct certain problems. 

Inspector Lake of the Police Department advised that there 
had been a satisfactory improvement in the operation 6f the Hotel 
the last two months which was acceptable to the Police Department 
at the present time. 

The Council noted a letter from the Liquor Administration 
Branch of the Department of the Attorney-General advising that 
the Hotel's Public House License had been suspended from February 20th 
to 27th, 1974, for unsatisfactory operation. 

MOVED by Aid. Volrich, 

THAT, by reason of the comments from the Police Department this 
day and the previous suspension by the Liquor Administration Branch, 
no further action be taken at this time with respect to the 
suspension or cancellation of the New Dodson 's Public House License. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Hardwick, 

THAT the communication from the Liquor Administration Branch 
dated April 18, 1974, be received. 

- CARRIED UNANIMOUSLY 

Inspector Lake advised that the Police Department will be 
submitting a further report on hotels in the Skid Road area in 
approximately four months' time. 

Retention of Accessory Building 
2405 West 7th Avenue 


Council on April 23, 1974, deferred consideration of a Board 
of Administration report dated April 19, 1974, regarding the reten- 
tion of an accessory building at 2405 West 7th Avenue pending the 
hearing of a delegation. 

Mr. Zerbinos appeared before Council this day, filed a brief 
and answered questions with respect to the garage which had been 
rebuilt along the property line without a building permit and in 
contravention of the Zoning and Development By-law. 

It was noted in the report that a charge had been laid against 
Mr. Zerbinos and the matter had been adjourned by the Courts. 

MOVED by Aid. Rankin, 

THAT Council request the City Prosecutor to enter a Stay of 
Proceedings with respect to this matter and civic officials concerned 
take no action with respect to this accessory building at this time. 


- CARRIED UNANIMOUSLY 
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DELEGATIONS AND UNFINISHED BUSINESS (cont'd) 

Civic Grant Request: 
Community Development 

Council considered the following report of the Director of 
Social Planning dated April 24, 1974, concerning a Civic grant 
request from the Neighbourhood Services Association Community 
Development Unit: 

"On Thursday, April 11th, 1974, the Director of Social Planning 
forwarded the civic grant request of the Neighbourhood Services 
Association Community Development Unit to the Standing Committees 
of Council on Finance and Social Services without recommendation 
including a brief comment as follows: 

"The Director of Social Planning places the grant request for 
Community Development Services from Neighbourhood Services 
Association before the Committees for consideration, and without 
recommendation . 

In 1973, the Department recommended no increase in the grant to 
Community Development Services. Council increased the recom- 
mended grant from $35,000 to $45,000, (as requested by NSA). 

To date in 1974, community development grants to Downtown East- 
side Residents Association ($14,250), a coalition of groups in 
Strathcona ($13,200), Fraserview Killarney Area Council ($4,500) 
have been approved by Vancouver City Council, totalling $31,950. 
In the grant to the DERA, the Social Planning departmental 
recommendation was rejected, and in the Strathcona proposal, 
the department was not consulted. 

With one or two notable exceptions, the Social Planning Depart- 
ment disagrees with the present role and performance of NSA 
Community Development Department staff. We both have responsi- 
bilities to encourage citizens to participate in the decision 
making process for the purpose of improving conditions in their 
neighbourhoods. Our respective attitudes towards this 
responsibility, including our modus operandi, are in conflict. 
Our roles should be complementary; but are not. Further, our 
responsibility for judging their grant request has added to the 
conflict. In view of these issues, the Social Planning 
Department wishes the Committees and Council to judge on the 
merits of the grant request from the NSA Community Development 
Department . " 

The combined amount of funds requested of, and already approved 
by the City specifically for Community Development Services is 
$84/960. Of that amount, $27,450 has already been approved and 
is to be administered by NSA and the $57,500 grant request main- 
tains the present level of service already being given to citizen 
groups. The total anticipated 1974 budget is $216,550. (See 
attached). 

The Committees on Finance and Social Services resolved to "refer 
the matter of funding of NSA Community Development workers to 
the Director of Social Planning for assessment and report to 
Council in two weeks, this report to be on a programmed budget 
basis . " 

The activities of community development staff are not costed on 
a program budget basis. United Community Services is performing 
a program budget review of the Community Development Unit, the 
results of which will be available in September 1974. 

However, it is the opinion of the Director of Social PLctnning 
that the funding of community development is not only a matter 
of reviewing, on a program budget basis, the activities of the 
NSA Community Development Unit. Such a review must address 
five additional critical questions: 


cont ' d . . . . 


Regular Council, April 30, 1974 

DELEGATIONS AND UNFINISHED' BUSINESS (cont'd) 

Civic Grant Request: Community 
Development (continued) 

(1) When do communities and/or citizen groups require 
assistance? 

(2) What forms of assistance do citizen groups require? 

(3) Where do City staff responsibilities and independent 
organizers' responsibilities begin? 

(4) Where and how do the responsibilities and activities 
differ? 

(5) What forms of assistance and funds are reasonable 
responsibilities of City Government for local community 
assistance towards self -betterment ? 

The answers to these questions will provide a reasonable set of 
guidelines for future funding assistance to communities and 
citizen groups. 

Therefore, the Director of Social Planning recommends that: 

(1) With officials from the Department of Human Resources and 
United Community Services, the Director of Social Planning 
meet with the NSA Community Development Board and staff 
and citizens groups to address the above matters and 
report back to the Standing Committees of Council on 
Finance, Community Development and Social Services on or 
before June 15th, 1974, with his findings and recommenda- 
tions. 

(2) Vancouver City Council approve a civic grant of $38,340 
(two-thirds of the requested $57,500) for NSA Community 
Development staff services to cover the period January 1st 
to August 31st, 1974." 

Ms. C. Walters representing the Organization, filed a brief and 
spoke in support of the grant request. A number of other delegations 
supporting the grant also addressed Council and a number of documents 
relating to the subject matter were circulated. The Director of Social 
Planning also spoke in explanation of the matter. 

MOVED by Aid. Pendakur , 

THAT the recommendations of the Director of Social Planning 
contained in his report be approved, except that a grant of 
$57,500 be approved subject to cost-sharing under C.A.P. 

- LOST NOT HAVING RECEIVED 
THE REQUIRED MAJORITY 

(Aldermen Bowers, Hardwick, Linnell and Mayor Phillips 
voted against the motion) 

MOVED by Aid. Bowers, 

THAT the recommendations of the Director of Social Planning be 
approved after amendment as follows: 

" (1) With officials from the Department of Human Resources and 
United Community Services, the Director of Social Planning 
and the Chairman or Vice-Chairman of the Community 
Development Committee chair the meeting with the NSA 
Community Development Board and staff and citizens groups 
to address the above matters and report back to the 
Standing Committees of Council on Finance, Community 
Development and Social Services on or before June 15th, 
1974, with findings and recommendations. 


. 15 
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DELEGATIONS AND UNFINISHED' BUSINESS (cont'd) 

Civic Grant Request: Community 
Development (continued) 

(2) Vancouver City Council approve a civic grant of $38,340 
(two-thirds of the requested $57,500) for NSA Community 
Development staff services to cover the period 
January 1st to August 31st, 1974, subject to the usual 
cost-sharing under C.A.P . " 

- CARRIED 

(Alderman Hardwick voted against the motion) 

(underlining indicates 
amendment) 


BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

G. Part Report of Standing Committee 
on Social Services, April 25, 1974 

Council agreed to consider a report of the Standing Committee 
on Social Services dated April 25, 1974, which had been circulated 
this day containing one clause on the matter of the Lee Building - 
175 East Broadway. 

MOVED by Aid. Rankin, 

THAT WHEREAS the tenants of the Lee Building have received 
legal notice of rentincrease from H.A. Roberts Ltd., agents for 
the owner Steve Katsafanas; 

AND WHEREAS the owners have terminated the services of the 
agents as of April 3, 1974; 

AND WHEREAS the owners since that time by coercion etc., have 
forced the tenants to pay rent increases at the end of April 
through totally illegal notices; 

THEREFORE BE IT RESOLVED THAT Council instruct the owners to 
abide by the Landlord and Tenant Act regarding proper notice of 
rent increases and not to evict tenants resisting illegal rent 
increases ; 

AND THAT failing which he is to show cause why his license 
should not be revoked. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Rankin, 

THAT the City Inspectors be instructed to observe the premises 
of 175 East Broadway to see what repairs need to be made to bring 
the building up to standard, and report back. 

- CARRIED UNANIMOUSLY 

COmiTTEE OF THE WHOLE 

MOVED by Aid. Pendakur , 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Linnell, 
SECONDED by Aid. Hardwick, 

THAT the report of the Committee of the Whole be adopted. 


- CARRIED UNANIMOUSLY 
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MOTIONS 


1. Park Board Plans 

for Major Buildings 

On April 23, 1974, Alderman Hardwick gave notice of the 
following motion seconded by Alderman Linnell: 


MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT the Park Board present plans for major buildings both 
to Council or a designated committee of Council and the Board of 
Administration before any project goes to tender. 


- CARRIED UNANIMOUSLY 

2. Amendment to Section 27 (b) (iii) 
of the Municipal Superannuation 
Act 


MOVED by Aid. Bowers, 
SECONDED by Aid. Volrich, 

THAT WHEREAS Section 27 of the Municipal Superannuation Act 
states in part: 

"27 (b) the Trustees shall not make any investment except 

(i) in the debentures or other securities of, or 
guaranteed by, Canada, or any province of 
Canada; and 

J' 

(ii) in the capital stock of any corporation; and 

(iii) in the debentures or other securities of the 

Municipal Finance Authority of British Columbia, I 

I 
I 

or in any of them" ; ' 

AND WHEREAS the City of Vancouver, which does not market its 
debentures through the Municipal Finance Authority, would also 
appreciate the opportunity of selling its debentures to the 
Municipal Superannuation Fund; 

THEREFORE BE IT RESOLVED THAT this Council request the Minister 
of Finance to introduce legislation to amend the Act by adding to 
Section 27 (b) (iii) the words "or of the City of Vancouver". 


- CARRIED UNANIMOUSLY 


3 . City's Borrowing Needs; 1974 

MOVED by Aid. Bowers, 
SECONDED by Aid. Volrich, 

THAT WHEREAS pursuant to Sections 2 36, 2 42 and 24 5 of the 
Vancouver Charter, the Council has the authority to contract debts 
by the borrowing of money for various projects including those set 
forth on Schedule "A" hereto; 

AND WHEREAS the Council of the City of Vancouver deems it 
desirable and expedient to proceed with the aforesaid projects 
and to contract debts and borrow money by the issue of debentures 
in the respective principal amounts and for the respective objects 
more particularly set forth in Schedule "A" hereto; 

AND WHEREAS in view of the high rates of interest prevailing 
in the bond market and the unpredictability of funds being 
available at acceptable interest rates, it is necessary and 
desirable that the City be able to accept offers of money at 
acceptable rates as quickly as possible; 

cont ' d. . . . 
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MOTIONS (cont'd) 

City's Borrowing Needs: 
1974 (continued) 


THEREFORE BE IT RESOLVED THAT the City proceed with the projects, 
or any of them, set forth in Schedule "A" and that the Director of 
Finance be instructed to obtain money in the respective principal 
amounts for the respective objects set forth in Schedule "A" at an 
interest rate or rates not exceeding 9% per annum and at a yield 
or yields to the purchaser not exceeding 9%%; 

BE IT FURTHER RESOLVED THAT upon the Director of Finance 
obtaining money for the aforesaid projects or any of them, 
debentures in respect thereof forthwith be issued in accordance 
with the provisions of the Vancouver Charter. 

- CARRIED UNANIMOUSLY 

(Schedule "A" referred to is 
on file in the City Clerk's 
Office) 


4. Leave of Absence: 
Alderman Linnell 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Pendakur , 

THAT Alderman Linnell be granted leave of absence from Council 
from May 7-14, 1974, May 28, 1974, and June 10 - 14, 1974. 

- CARRIED UNANIMOUSLY 

The Council recessed at approximately 9:50 p.m. to reconvene 
'In Camera' in the Mayor's Office. 


The foregoing are Minutes of the Regular Council meeting of 
April 30, 1974, adopted on May 7, 1974. 
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WORKS & UTILITY IIATTERS 
CITY ENGINEER'S REPORT 

RECOMMENDATIONS ; 

1. Contract 732-C 

The City Engineer reports as follows: 

"Standard General were successful bidders on the paving work associated 
with this contract. As this contract was awarded late in the paving season 
last year, the Contractor who installed the curbs (Capital City Ltd.) did not 
finish his work and thus Standard General could not carry out their contract. 
In the interim, the oil crisis adversely affected the supply and cost of 
fuels and asphalt. This Contractor was advised by letter that as the matter 
was beyond the control of the City and the Contractor, the firm could apply 
to cancel the contract. 

After examining the matter, the Contractor advised that he would 
like to cancel the projects under last year's contract. He is, however, low 
bidder on similar paving work for this year and would do the work as an exten- 
sion to this contract, (No, 7^.1). Our Law Department advises that this would 
be in order, subject to Council's approval. 

The cost of the uncompleted 1973 paving work amounts to approximately 
$200,000 in 1974. dollars. This amount is available in the established 1973 
appropriations covering paving work. 

I RECOMMEND that the remaining obligations of Standard General under 
Contract 732-C be cancelled and assumed under Contract 7A.1. (A list of the 
streets affected is on file in the City Engineer's Office)." 

Your Board RECOMMENDS that the foregoing be approved. 

2. Local Improvements on the 
'Initiative Principle' 

FIRST STEP 

The City Engineer reports as follows: 

"As required by the Local Improvement Procedure By-law, projects shown on 
the attached schedule dated April 26, 1974, are advanced to Council on the 'Init- 
iative Principle'. 

Light Standard Projects 

The City has encouraged the installation of street lighting for the safety 
of pedestrians and motorists aijd as a deterrent to crime. As a result less than 
5 percent of the City's streets are without street lights. The initiative prin- 
ciple provides the most convenient method for the property owners on the remaining 
streets to obtain street lighting. 

The following two projects involve traffic considerations: 

(a) Burrard Street, from Beach Avenue to approximately 300 feet north is 
being advanced to encourage pedestrians to use this street to walk safely at 
night to the new Vancouver Aquatic Centre. 

(b) 4th Avenue from Blanca Street to Trimble Street is being advanced because 
the present lighting is inadequate for the traffic needs. This lighting, which 

is suspended from Hydro poles, was installed at the City's expense 22 years ago. 
New street lights were recently installed, together with a pedestrian signal, at 
the 4th and Trimble intersection because of complaints by residents. The local 
improvement charge to abutting owners on this street would be the same as that 
payable by owners in similar zoning throughout the City. 

Special Light Standard Projects 

These projects are being advanced as special post top lights to match similar 
lighting in their areas. 
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Clause No. 2 continued 

Lane Lighting Projects 

On September 19, 1973 Council recommended that these projects be advanced 
on the initiative principle. Projects in this group have been reported by the 
Police Department as requiring special attention. 

Pavement and Curbs (Local Residential) 

The project on Adanac Street is being initiated on instructions ot Council 
following the Court of Revision on November 29, 1973, when Council required the 
Engineer to advance a longer project on Adanac Street than was then being 
petitioned. 

The project on 59th Avenue is being initiated as the best way to overcome 
drainage problems which have been the subject of complaints by residents in the 
area. 


Stanley Park Neighbourhood Local Improvement 

This project is advanced under the 'Stanley Park Neighbourhood, West End, 
Local Improvement Procedure By-law' approved by Council on April 23, 1974. 

The City's share of the various types of improvements is available, as 
follows : 

Lighting Projects - 1974 Street Lighting Capital Budget 

Paving Projects - 1974 Streets Capital Budget 

Stanley Park Neighbourhood - 1974 Streets Capital Budget 

All subject to Council's approval of these budgets.' 

SECOND STEP 

The Director of Finance submits the following report on the financial 
arrangements : 

"In accordance with the provisions of the Local Improvement Procedure 
By-law, I am submitting the City Engineer's report dated April 26, 1974. 

The estimated total cost of these improvements is $1,561,087 and the City's 
share of the cost is $635,216. 

I have to report that the necessary financial arrangements can be made to 
carry out this work, subject to Council's approval of the 1974 Streets and 
Street Lighting Capital Budgets." 


Your Board has decided that it is desirable to undertake the projects referred 
to and RECOMMENDS that: 

(a) The reports of the City Engineer and Director of Finance be adopted to- 
gether with the details of the Second Step Reports on file in the City Clerk's 
office . 

(b) The City-owned parcels shown on the list attached to the detailed Second 
Step Report for the Local Improvement projects be declared assessable. 

(c) The Court of Revision for projects listed in the attached schedule dated 
April 26, 19/4 be held at 7:30 p.m. on Thursday, July 11th, 1974. 
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SOCIAL SERVICE & HEALTH MATTERS 


RECOMMENDATIONS 


1. Request for Extension of Time - Participation in Trial of 
New Polio Vaccine 

The Medical Health Officer reports as follows: 

"On December 5, 1972, Council approved a report of the Board of Administration, 
Social Service and Health matters, dated December 1, 1972, authorizing the Health 
Department to participate In a Trial of a New Polio Vaccine. 

On August 28, 1973, Council approved the recommendation of the Board of Adminis- 
tration and the Medical Health Officer dated August 24, 1973, to continue the trial 
to Its completion date at approximately March 31, 1974. 

Tha vaccine trial programme which required 300 cases for participation has reached 
Its objectives and will be complete by approximately May 6, 1974. Because of the 
success of the new polio triAl project In Vancouver, Connaught Medical Research 
Laboratories have asked the City of Vancouver Health Department to continue the 
project for an additional 130 cases. The time schedule estimated for this addi- 
tional case study Is seven months. We feel It would be beneficial to request 
authorization to December 31, 1974. 

The Connaught Medical Research Laboratories have agreed In writing to accept the 
additional expenses necessary to complete this project. A summary of the revised 
estimates accepted by the Connaught Medical Research Laboratories Is as follows: 


Salaries (3356/501) 
Public Health Nurse 
Clerk-Driver (Clk Typist II) 

Fringe Benefits (3356/505) 
Travel (3356/507) 
Supplies & Materials (3356/510) 
Administrative Services (3356/512) 

TOTAL 


Huge t ted 
Jan. -Mar./ 74 


$ 2,547.00 
680.00 

310.00 
300.00 
350.00 
419.00 

$ 4.606.00 


Additional 
Apr. -Dec. /74 


$ 7,641.00 
2,422.00 

1,183.00 
700.00 
1,080.00 
1.322.00 

$14.348.00 


Difference 


$ 5,094.00 
1,742.00 

873.00 
400.00 
730.00 
903.00 

$ 9.742.00 


The Medical Health Officer recommends that approval be given to extend the parti- 
cipation of the Health Department In the Trial of a New Polio Vaccine to 
December 31, 1974, on the understanding that all expenses are fully recoverable 
from the Connaught Medical Research Laboratories." 

Your Board RECOMMENDS that the foregoing recommendation of the Medical Health 
Officer be approved. 

2 . Continental Hotel 

The Standing Committee of Council on Social Services at its meeting 
held on December iS, 1973 considered the future use of the Continental 
Hotel, now used as a hostel for girls under a management contract with 
YWCA. 

The Committee considered the Continental Hotel being renovated for 
use as accommodation for older persons (sixty and up) with operation 
by a non-profit organization. 

Subsequently, on January 9, 1974 the Chairman of the Committee sent 
the following letter to the Minister of Human Resources: 

" ' Continental Hotel ' 

Further to yesterday's discussion, subject to agreement by 
City Council, the use of the "Continental Hotel" is to be 
changed. The agreement with the Y.W.C.A. will have to be 
terminated in accordance with the agreement between the 
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9. Sales - Redevelopment Project 2 
- Area A-5 

The Supervisor of Property and Insurance reports as follows: 

"The City of Vancouver, in partnership with the Govern- 
ment of Canada (Central Mortgage & Housing Corporation) 
and the Province of British Columbia, has, under Urban 
Renewal Project 2, acquired and cleared certain lands 
which were advertised for sale through this office 
on behalf of the partnership. The tenders were opened 
at a public meeting of the Board of Administration on 
May 25, 1970, and the prices offered have been endorsed 
by the Partnership. The sale is subject to the following 
conditions : - 

a) Purchasers must submit with their offers for the 
land, information on the use and approximate size and 
type of building or buildings proposed. 

b) Purchasers will be required to enter into an agree- 
ment with the City of Vancouver to start development 
within eighteen months and to complete development 
within thirty-six months from the date of the 
purchase . 

c ) The date of sale will be the date that the offer 

to purchase is approved by City Council and Central 
Mortgage & Housing Corporation. 

d) No purchasers shall, except with prior written con- 
sent of the City, resell, lease, or otherwise dispose 
of the land in the project area before development 

is completed. 

e) The purchaser shall grant the City, on behalf of the 
partnership, an option to repurchase the land at 
the net sale price, which option will be exercised 
if development is not started within eighteen months 
or is not completed within thirty-six months from 
the date of purchase. 

f ) The purchaser agrees that if his bid is accepted, to 
support any local improvements which have been 
initiated by the City and to pay the levies imposed 
against the land under the Local Improvement By-law 
with respect thereto. 

In accordance with Urban Renewal Project 2, an ex- 
tensive programme of municipal servicing is being 
undertaken in Area A-5, including paving of the 
streets and lanes, street lighting and the installation 
of new sidewalks, curbs and gutters. Purchasers 
of properties in this area are advised that, as a 
result of the Urban Renewal Project, they will re- 
ceive 50^ relief from their portion of annual local 
improvement taxes. 

g) Lands to be consolidated into sites of not less than 
50' in frontage, wherever feasible. 

h) Purchasers to enter into any necessary agreements 
with the City in regard to easements or bulkheads 
as applicable to various sites. 

RECOMMENDED that the following sales by tender be approved 
under the terms and conditions set down by City Council 
being in each case the highest offer. 


continued . . . / 8 


29^ 


Board of Administration, April 26, 1974 (SOCIALS 

Clause #2 continued ; 

City and the Y.W.CA. by giving 6 months notice, effective 
February 1, 19 74, 

The building will be converted for use as a residence for a 
maximiim of 90 older people for which purpose additional 
repairs to the structure and heating system must be carried 
out, furniture supplied, and a sprinkler system and other 
fire safety measures carried out in accordance with the 
report of the Fire Warden. 

It has been estimated that this additional capital expenditure 
will be at least $200,000, Final cost will be subject to a 
tender call. 

Financing Proposal 

The City will advance a capital sum sufficient to carry out 
the renovations and supply furniture and will add it to the 
unamortized balance of approximately $275,000 now outstanding. 
The whole sum then to be amortized over the balance of the 
original amortization period (approximately 7 years remain 
from April 1974) with interest at 8^5%. The rental of $700 
per month plus taxes to continue. 

The residents to be charged $65 per month rent and $50 per 
month for food. 

The cost per person based on full occupancy of 90 occupants 
is $303 per month, less recovery for food and rent, leaves a 
net subsidy of $188 per month. After amortization has been 
completed this subsidy will reduce by approximately $82 per 
month per person to a net of $106 per month. 

The annual costs are: 

General Operating and Admin. 
Food Service 
Amortization, rent, etc. 

Amortization, new furnishing, renovation 

Less : Revenue $115 per person per month 
Annual Subsidy 

Less amortization cost completed 
after 7 years 
Annual Subsidy after April 1981 

Operating 

It is proposed that the operation be carried out under the 
control of the Property & Insurance Department of the City 
in the same manner as the Oppenheimer Lodge and that a 
non-profit society be responsible for selection of tenants 
and program operation. 

All monthly operating costs, including amortization, etc. 
less revenues, will be paid by the City and billed to the 
Provincial Department of Human Resources for reimbursement." 

The Minister replied on January 14, 1974 as follows: 

"I refer to our meeting in your office on Tuesday, January 8, 
1974, and your telex on January 9, regarding the agreement 
reached at the meeting in connection with the proposal to 
operate the Continental Hotel as an older persons home. 


$154,500 
64,800 
70,500 
37,900 

$327, 700 
124, 200 

$203,500 


88, 300 
$115,200 
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Clause #3 continued ; 

I agree that the operation be carried out under the control 
of the Property and Insurance Department of the city in the 
same manner as the Oppenheimer Lodge and that a non profit 
society be responsible for selection of tenants and program 
operation. Also that all monthly operating costs, including 
amortization, et cetera, less revenues, be paid by the city 
and billed to the provincial Department of Hximan Resources 
for reimbursement on the usual sharing basis. 

I foresee problems in connection with the charging for 
maintenance. The charge is reasonable for the individual 
in receipt of $140.00 per month Social Allowance but for the 
person having an income from Mincome of $213.00 per month 
the subsidy is too extreme. 

I would like further discussion regarding the food and room 
charge . " 

Since that date there have been a number of discussions and meetings 
as a result of which the Minister of Human Resources sent the 
following letter on April 3, 1974: 

"I refer to our various discussions and meetings regarding the 
Continental Hotel-Bridge "Y" and this confirms my conversation 
with you March 28, 1974, when it was agreed that we would 
participate in the usual way in funding the YWCA for a hostel 
for up to 40 girls. The hostel is merely to provide 
accommodation and food. It will not provide extra services, 
such as social services or counselling services. 

This will also confirm my request to you that the City give 
notice to the YWCA of termination of occupancy of the 
Continental Hotel-Bridge "Y" , and confirm my statement that 
the province will participate in renovation costs for the 
Continental Hotel in order to bring it into use for aged 
persons, an estimate of cost to be presented to me prior to 
work being undertaken. 

I know that you plan to contact Sheila McDiarmid regarding 
practicability of program for the Continental Hotel when it 
is occupied by senior citizens and that she will confer with 
your people who will be examining the building for renovation 
and as to whether or not hot plates and/or small cooking units 
of some type can be installed on certain floors or in certain 
rooms . 

I hope that planning and renovations can be completed by 
September 1, 1974, for occupancy by aged persons. 

I would like to take this opportunity of thanking you for 
your kind cooperation in our endeavours to utilize all 
facilities for the maximum benefit of the persons concerned. " 

Recommendations . 

Your Board RECOMMENDS that: 

(a) The YWCA be given notice of termination immediately with 
termination of occupancy and management , effective on 
October 31, 1974. 

(b) Funding arrangements of the unamortized balance of approximately 
$250,000 now outstanding and further renovation costs be 
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Clause #2 continued ; 

reconfirmed with the Minister of Human Resources by your 
Board. 

(c) An architect be retained to prepare drawings and tender forms 
for the additional renovations and furnishings necessary, at 
a fee of approximately $27,000 including electrical and 
heating Consultants' fees (this fee is based on the antici- 
pation of renovation expenditures of approximately $200,000). 
The source of funds for renovation to be provided from 
Supplementary Capital Budget and $27,000 fees be specifically 
provided for in 1974 Supplementary Capital Budget. 

(d) The architect submit tenders to your Board for approval of 
the Minister of Human Resources. 

(e) Your Board report to Council on costs and financing arrange- 
ments agreed with the Minister prior to undertaking actual 
renovations. 

(f) The Director of Social Planning review with the Department 
of Human Resources the appointment of a non-profit society 
for program operation and 

(g) Your Board review the proposed scale of monthly charges for 
rent and food service payable by the residents. 

3. West District Office Furnishings — 399^ Main Street 


The Medical Health Officer reports as follows: 

"City Council at its meeting of November 27, 1973 received 
a rep>ort recommending purchase of property at 3998 Main 
Street then under construction. 

The report noted: 'Your Board is unable to give firm estimates 
covering the cost of interior partitioning and furnishings 
required ... it seems probable that the employees operating 
from this location can be supplied with furniture they are 
usinq at their present location) 

Health Personnel are to be transferrer" from several other 
unit locations where they now share furniture and equipment 
with staff that will be staying in the existing units. 
The City Purchasing Agent advises that no suitable furnishing 
is available from surplus furniture stores. 

In consultation with the Assistant Director Construction and 
Maintenance Division and the Purchasing Agent, a careful 
review of furnishing needs has been made. It' is estimated 
that to furnish the consulting rooms, clerical office, 
nurses' area (including V.O.N.), the clinical room and 
waiting area, the cost will be $13,500. 

In addition a meeting room, lunch room, and employees' 
lounge, which are areas to be shared with the Department 
of Human Resources, also require furnishing at an estimated 
cost of $3,000 (the shared areas are included in the lease 
arrangements to be made with the Provincial Department) . 
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Clause #3 continued ; 

The Comptroller of Accounts advises that if this expenditure 
is approved, funds will be made available from Contingency- 
Reserve. 

The Medical Health Officer recommends that funds in the 

amount of $16,500 be approved from Contingency Reserve 

for the purchase of furnishings required at 399^ Main Street." 

Your Board RECOMMENDS that the above recommendation be approved 
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BUILDING AND PLANNING MATTERS 



INFORMATION 

1. Processing Development Permit Applications - 
Vancouver General Hospital 


The Director of Planning reports as follows: 

"Dr. Key, Acting Executive Director, Vancouver General Hospital, by 
letter dated March 21, 1974 advises Members of Council of the concern 
of the Board of Trustees of the Vancouver General Hospital regarding 

" the lengthy time period required to process permits for 

the development of certain Hospital facilities ". 

Dr. Key makes specific reference to three i terns :- 

1. 795 West 13th Avenue 

Development Permit Application No. 65106 
Request to Erect a One-Storey Surgical 
Day Care Building 

Development Permit Application No. 65106 was filed December 17, 
1973 by Donald Erb & Associates, Architects, on behalf of 
Vancouver General Hospital. 

The development permit application was processed by the Planning 
Department in February. Certain questions required first resolv- 
ing as to the form of development in relation to the conditions 
of the existing CD-I Zoning as approved by City Council at 
public hearing on June 26, 1969. 

A letter of explanation on the proposed development was received 
March 12, 1974. The application was approved by the Technical 
Planning Board on March 22, 1974 subject to prior compliance with 
certain conditions. 

The required further information was received April 8, 1974 and 
the development permit was issued April 17, 1974. 

2. 805 West 12th Avenue 

Development Permit Application No. 65463 
Request to Carry Out Minor Exterior and 
Interior Structural Alterations and 
Additions to the Willow Pavilion Building 

Development Permit Application No. 65463 was filed January 23, 1974 
by the Vancouver General Hospital. 

The development permit application was processed by the Planning 
Department and was approved by the Technical Planning Board March 
8, 1974 subject to prior compliance with certain conditions. 

The required further information was received March 29, 1974 and 
the development permit was issued April 17, 1974. 

3. Fire Doors - Various Buildings 
Building Permit Application No. 68377 

The Department of Permits and Licences advises that a building 
permit application was filed February 18, 1974 to install fire doors 
to six different buildings in the Hospital Complex. The building 
permit was issued March 20, 1974. 
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Clause No.l continued 


I have instructed that processing of the development permit applications 
for the Vancouver General Hospital be not delayed. However it will 
be appreciated that the complexity of each application may differ. I 
note that a development permit application to add a second storey to an 
existing reproductive research centre at 811 West 10th Avenue was 
approved by the Technical Planning Board within 33 days from submission 
of the application in February 1974. The application was filed 
February 5, 1974; approved by Technical Planning Board subject to prior 
compliance with certain conditions March 8, 1974; when the required 
information was received the development permit was issued April 9, 1974. " 

Your Board submits the foregoing report for Council's INFORMATION, and 

note that the new procedure for issuing development permits 
approved by Council on December 11, 1973, will be subject to 
review by the Board of Administration in November, 1974. 


CONSIDERATION 

2. Strata Title Application - Conversion of Premises at 

1509 - 1533 Harwood Street, 4 side-by^side dwelling units. 
Legal: South 56 ft. of Lot 'C, Block 51, D.L. I85 
Owner: Carros Investments Ltd., 6450 McCleery Street, 
Vancouver. B. C. 


The Director of Planning and the Director of Finance report as follows: 

"In accordance with the City's current regulations governing the 
consideration of Strata Titles Applications for the CONVERSION 
of existing buildings, an application has been received from 
CARROS INVESTMENTS LTD., for approval of a Strata Plan for an 
existing one-storey wood-frame building containing four (4) 
side - by - side dwelling units, erected in 1942. 

The applicants state that this building was remodelled and un- 
occupied when purchased on January 21, 1974. 

City records indicate that the previous owners. Monarch 
Construction Ltd., made application on September 7, 1973 for 
approval of this four (4) suite conversion and submitted all 
relevant information before withdrawing their application on 
December 3, 1973 in view of their intention to dispose of the 
property. 

Under Section 2 (1) of this report - dealing with notice to tenants- 
it will be necessary to incorporate the statements given by Monarch 
Construction Ltd. who caused the tenants to vacate the building. 

The present owner - applicant has submitted a prospectus which 
provides the following information under the appropriate sections 
of the regulations: 

N.B. : See Appendix "A" for site plan. 

Section 1 (2) - Financing 

The Director of Finance has reviewed the prospectus from the point 
of view of Council's regulations regarding: 

(a) the true interest on any financing. 

(b) any bonusing of financing. 

(c) details of the management contract and monthly servicing. 

(d) taxes and all other costs 


cont' d 
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Clause No. 2 continued 


and finds the prospectus states the following: 
FINANCING THE STRATA UNITS TO THE PURCHASER 

1. The financing of the Units will be on an individual basis, 
that is the prospective purchasers will apply to the financial 
institution of their choice for long term financing. The 
Vendor will direct the prospective purchaser to institutions 
that have funds available at the time of the sale of the units, 
but win not personally supply long term financing. 

2. Because of the Condominium's excellent location and condition 
(effective age), the Units will qualify for the long term 
Lender's current prime interest rate. The prime rate refers 
to the lowest interest rate that a long term Lender is willing 
to charge for long term funds. The current long term prime 
interest rate for residential mortgages is between 10% and 
10%%. A long term Lender such as the Royal Trust Company 

has funds available for the Condominiums at 1509 - 1533 
Harwood Street. 

3. Provided the purchaser meets the qualifications set out by the 
Provincial Government, a second mortgage provided by the 
Provincial Government in the amount of $2500 at 8 3/4% is 
available to the purchasers of the Strata Units at 1509 - 
1533 Harwood Street. 

4.. There will be no bonusing involved in the financing of the 
Condominiums at 1509 - 1533 Harwood Street. The term 
bonusing refers to the practice of advancing less funds than 
the principal amount stated on the mortgage. The result of 
this situation is that the effective interest rate (true 
interest rate) is greater than that of the stated rate of 
interest on the mortgage. 

MANAGEMENT 

The Montreal Trust Company will be used to manage the Units. 
The cost will be $8.00 per unit per month or $32.00 per month 
for the project. 

MAINTENANCE COSTS 

The Condominium units are completely self contained with 
separate heating and power meters. The only common costs 
anticipated would be management, garden maintenance, water 
and light exterior maintenance. 

The following is a budget for the year for the Common expendi- 
tures for the four strata units. 


Management 

$384.00 

Garden Maintenance 

300.00 

Water 

50.00 

Scavenging 

75.00 

Exterior Maintenance 

96.00 


$900.00 

Cost per unit per year 

$225.00 

Cost per unit per month 

$ 18.75 


TAXES 

The taxes cannot be determined until the units are reassessed. 
Using the 1973 Taxes, a rough approximation would be a tax 
load of $500.00 per unit. 
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Clause No. 2 continued 


For those who qualify, a homeowner grant in the form of a 
tax credit is available from the Provincial Government. The 
amount is $200.00 for those under 65 years of age and $250.00 
for those over 65 years of age. 

TOTAL MONTHLY COSTS 

Using the rough estimate for taxes of $500.00 per unit and the 
maintenance estimate given, the total monthly costs exclusive 
of mortgage payments could be: 


Purchaser under 65 Purchaser over 6! 

Maintenance $18.75 $18.75 

Taxes (Net) 25.00 20.83 

Total $43.75 $39.58 


Subsection (e) - Shared facilities and common areas 

The Director of Planning has examined the prospectus and plans and 
finds the following: 

COMMON AREAS 

The units are completely self contained with separate front and 
rear entrances and exits and separate heating sources. The 
common area of the Strata Corporation would consist of the out- 
side garden area. 

There are no off-street parking facilities available or 
possible on this property. 

Section 1 (3) - Quality of Construction 

The City Building Inspector advises that he has received a letter from 
Neil J. Pelman Associates, Architects, in which he states the above 
building compares facourably with the quality control standards set by 
the C.M.H.C., as contained in the Canadian Code for Residential 
Construction. 

Section 2 (1) - Notice to tenants 

Copies of notices to vacate these premises, attached to the previous 
application made by the previous owners - Monarch Construction Ltd., - 
on September 7, 1973, indicate the following: 

(a) Mrs. Helen Fekete - 15 days notice (April 30 - May 15, 
1973) vendor. 

(b) Mr. & Mrs. Gerlinger - 31 days (April 30 - June 1, 1973) 

(c) Mr. 8. Mrs. Marwriski - 31 days (April 30 - June 1 , 1973) 

(d) Mr. & Mrs. Reid - 31 days (April 30 - June 1, 1973) 

N.B. Tenants (b), (c), and (d) above accepted in writing the 

company's offer of rent free accommodation for the month of 
June and agreed to vacate on or before June 30, 1973. 

(City's Strata Title regulations adopted on June 26, 1973) 

It was further stated that tenant (a) above, the vendor, had moved out 
of the premises of her own accord on May 15, 1973 and that the premises 
had been vacant subsequent to July 1, 1973, when extensive renovations 
were commenced to upgrade the building. 
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Clause No . 2 continued 

Section 2 (2) - Reduced occupancy prior to notice to vacate premises 
Not applicable in view of notices to vacate referred to above. 

Section 2 (3) - Inspection of premises 

The City Building Inspector advises that all work required under the 
Building By-law, and the Plumbing and Gas By-laws, had now been 
completed. " 


Your Board recommends that the foregoing report of the Director of 
Planning and the Director of Finance be received for the CONSIDERATION 
of Council . 

It is noted that the bull ::'.lng is vacant and there are no tf^nants 
involved. Council, on February 26, 1974, extended the moratorium 
on conversions for a period of one year iDeyond June 26, 1974, 
with the one exception that where at least 90?^ of the tenants in 
a rental accommodation request a conversion, it be considered. 


RECOMMENDATION 

3. Allocation of Funds for Printing & Distribution 
Champlain Heights Local Area Planning Program 


The Director of Planning reports as follows: 

"The Champlain Heights Local Area Planning Program, with a Citizens' 
Planning Advisory Committee was established without funds by Council 
resolution of December 18th, 1973. 

It has been found that the operation of this planning program entails 
the preparation and distribution of a considerable amount of printed 
matter: such as weekly minutes of Advisory and Sub-Committee meetings 
distribution of consultants' working papers, etc. Information sheets 
will also be prepared from time to time for distribution to the 
Ki I I arney-Champ I a i n Heights community and approximately 5,000 copies 
will be required for each printing. 

This is not a major printing and distribution effort, but even so 
costs of this size were not contemplated when the Department budget 
was prepared in November and December. The cost of this work for 
the balance of 1974 is estimated at $1,685, as indicated below, and 
if it i s to proceed additional funds must be allocated. 

Weekly: From Feb. I - July 31/74 

3 Committee meetings - 45 copies of minutes of each 


26 weeks X 3 X 45 X 2.5 sheets each 


$135.00 


2^ 

Public information sheets 

3 issues 50.00 each Printing $150 X 3 450.00 

Postage 5<t: each 450.00 
Printing copies of Consultants Reports 

say 150 copies at $1.00 each 150.00 

Printing copies of Consultants "work sheets" 500.00 

Lsti mated U.,t,i I $1,685.00 
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Clause No. 3 continued 


It is therefore recommended that the sum of $1,685 be allocated 
from Contingency Reserve to the Planning Department to cover 
the printing and distribution costs which it is estimated 
will be incurred in the operation of the Champlain Heights 
Local Area Planning Program for the balance of 1974." 


Your Board RECOMMENDS that the recommendation of the Director of 
Planning be approved. 


FOR COUNCIL ACTION SEE PAGE(S) ..t£..21^-^ 
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Re: Sales - Redevelopment Project 2 - Area A-5 
Lots 1 (ex.W.y) 2 & 3, Blk. 60, D.L. l8l 
S/S of Cordova St. between Heatley & Hawks Aves. 
Zoned M-2, Heavy Industrial 


NAME 


LOT APPROX.SIZE SALE PRICE 


Westwood 

Contractors 

Ltd. 


1,2 68' X 122' 
& 3 (W.7' estab- 
lished for 
highway) 


$25,501.00 


TERMS 

City 

Terms 

9-3/4^ 


CONDITIONS 


Re: Lots 1+-? incl. Blk. 60, D.L. I8I 

Sit: S/S of Cordova St. between Heatley & Hawks Aves, 
Zoned M-2, Heavy Industrial 


NAME 


McDonald 

Fabricating 

Ltd. 


LOT APPROX.SIZE SALE PRICE 
4-7 100' X 122' $33,600.00 


TERMS CONDITIONS 

City Offer is submitted 
Terms subject to approval 
9-3/i+^ of the Technical 

Planning Bd. for the 

use intended. 


The purchaser is required to obtain the 
necessary approval of development as stated 
in his conditional offer within 90 days of 
Council's approval of the sale. 


Re: Lots 21^-28 incl. Blk. 61, D.L. I8I 

Sit: N/S of Hastings St. between Hawks & Campbell Aves 
Zoned M-1, Light Industrial 


NAME 


LOT APPROX.SIZE SALE PRICE 


Knowlton 
Realty Ltd. 
on behalf 
of Maq Holdings 
Ltd. 


2i+-28 125' xl22' 


$51,000.00 


TERMS CONDITIONS 

City Offer is conditional 
Terms upon purchaser being 
9-3/4-/^ able to operate a 
retail food store, 
with rooftop parking, 
on the property. 


The purchaser is required to obtain the 
necessary approval of development as stated 
in his conditional offer within 90 days of 
Council's approval of the sale. 


Re: S. 30' X 100' of Lot 2, Block M. D.L. l82 

Sit: N/S Franklin St. between Vernon & Clark Drives 
Zoned M-2, Heavy Industrial 


NAME 


Canadian 
Stevedoring 
Co. Ltd. 


Your Board 


LOT APPROX.SIZE SALE PRICE 
2 30' X 100' $10,000.00 


TERMS CONDITIONS 

City Subject to consol- 

Terms idation with Lot 

^-'i/hS 16, Blk. 3, D.L. 182" 


RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 


.;(. 


FOR ADOPTiOM SEE PAGE(S) 
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LICENSES AND CLAIMS MATTERS 

RE COMMENDAT I ON 

1. Analysis of Request from Taxi Industry 

for Fare Increase and Further with regard 
to Analysis of the Value of Taxi Licenses 

It is quite obvious that for the Vehicles for Hire Board and, 
in turn Council, to arrive at rational solutions to the present 
questions before the Vehicles for Hire Board with regard to the 
request for fare increases and with regard to the question of the 
City issuing further taxi licenses at some as yet undetermined 
price, that the Vehicles for Hire Board must have a thorough and 
comprehensive analysis not only of the financial conditions 
pertaining in the taxi industry, but also with regard to the 
operating conditions in the industry. 

The financial analysis leading to a rationalization of a 
proper fare structure is complex and has not really been done 
before, with the result that we do not have a pattern to follow. 
The question of what taxi licenses are worth in the hands of an 
owner or in the hands of the City, if new licenses are to be 
issued, is an unknown. We are not even certain as to the factors 
that should properly enter into such a valuation. We definitely 
do not know why, in the face of the industry's claims regarding 
high operating costs and low profits, the transfer value of taxi 
license should be rising at such a precipitant rate. Under normal 
circumstances persons are not prepared to pay out $25,000 to 
$40,000 for an asset unless that asset has an earning capacity 
commensurate with the risk. Therefore there are anomalies in this 
situation which need to be studied and reconciled. 

There is further the situation of an apparent shortage of 
drivers because of inadequate earning rates. There is the whole 
question of the way the industry is operating in Vancouver, the 
question of how many additional licenses should be issued considering 
the length of time since the number of licenses was increased and 
the changing traffic problems in the City. The operating structures 
of the various companies, and the multitudinous variation of owner- 
ship driver combinations further complicate our review. 

It is my opinion that we must review not only the financial 
side but also the operating side of this industry and in a comprehen- 
sive manner that will allow the Vehicles for Hire Board to make the 
appropriate recommendations to Council for the proper regulation of 
the industry. Such a comprehensive review would also provide the 
means of rationalizing future requests for fare increases and 
meeting future regulatory needs for the taxi industry. 

I have discussed this matter with the Director of Finance and 
he and I recommend that the City hire an outside consulting firm to 
perform a comprehensive review of the financial and operating sides 
of the taxi industry in Vancouver to include recommendations regard- 
ing fare increases, the value of taxi licenses, the question of 
regulating the operations of the industry, and in such a manner that 
the review procedure developed can be utilized in the future. 

As such a study requires not only financial but non- financial 
capabilities it would appear that the best source for consultants 
would be one of the companies that are offshoots of the major 
chartered accountants' firms. 


cent ' d 
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Clause No. 1 (cont'd) 

I therefore RECOMMEND that Council authorize the Board of 
Administration to contact two or three of the major consulting 
firms with a view to receiving proposals and prices for the 
above mentioned study, for report back to Council and provision 
of funds. 

When Council was debating the last fare increase I suggested 
that we employ an economist to advise with respect to the extent 
of the increase/ but no action was taken on this suggestion. 

In the meantime, I would RECOMMEND that the Vehicles for 
Hire Board consider an interim rate increase to the fare structure 
based on 50% or 75% of the increase now requested by the industry. 
The interim increase is a purely arbitrary one, as was the last 
increase, and the amount could be the subject of further debate 
by the Vehicles for Hire Board. 


FOR COiiNCIL ACTION SEE PAG£(S) 
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FINANCE MATTERS 


RE COMMENDAT I ON 

1 . City's Borrowing Needs - 1974 

Your Board has received the following report from the Director of 

Finance: 

"Council has the authority to borrow, by issuance of debentures, 
under Five Year Plans approved by the Voters, and for Sewers and Waterworks 
under the authority of the Charter. Unfinanced borrowing authority exists 
under the 1966-70 and 1971-75 Five Year Plans. The total unfinanced borrowing 
authority currently existing, approved by the voters and by Council, is approx- 
imately $39,600,000. It is anticipated that these funds will be borrowed in 
the years 1974 to 1977 as work progresses under the annual capital budgets 
approved by Council each year. 

Council establishes an annual capital budget each year upon recom- 
mendation of the Departments and the Board of Administration. Debenture financ- 
ing does not follow the capital budget exactly but is based on my assessment 
of when funds are required as projects approved in the particular capital 
budget for a year may not start immediately or, particularly in the case of 
Spring debenture issues, I may anticipate the upcoming capital budget. However, 
in no event can funds be spent without formal Council approval. 

The normal procedure for debenture issues is for I, as Director of 
Finance, to assess the need for funds at the appropriate time, and prepare a 
report for Council approval, recommending that we proceed with a debenture issue, 
usually but not always, by means of public tender. This process tends to take 
several weeks. 

The City's borrowing needs for its regular capital program dunnq 1974 
will be on the order of $16,000,000. In addition to this there will be approx- 
imate borrowing on the order of $10,000,000 from the Federal Government for False 
Creek development, assuming legislative approval of the appropriate Charter 
amendments. The $16,000,000 of borrowing referred to is under the authority of 
the last two Five Year Plans approved by the voters plus sewer and water borrow- 
ing for which Council has authority under the City Charter. 

My judgement as to the particular capital categories for which the 
City will have to borrow during 1974 is shown in column 2 of the following 
table. Column 1 shows the existing unfinanced borrowing authority. 

Table I 



Column 1 

Column 2 

Streets 

$5,177,207 

$2,^00,000 

Street Lighting 

705,000 

400,000 

Parks Development 

2,049,892 

1 .000,000 

Parks Acquisition 

900,000 

300,000 

Public Open Space 

400,000 

400,000 

Harbour Park 

2,000,000 

2,000,000 

Ice Rinks 

2,750,000 

1 ,000,000 

Britannia Community Centre 

1,600,000 

1 ,600,000 

Other Community Service Centres 

750,000 

300,000 

Swimming Pools 

460,000 

200,000 

Libraries 

210,000 


Health & Social Service Facilities 

910,000 

300,000 

Housing 

500,000 

500,000 

Sewers 

12,897,676 

4,400,000 

Waterworks 

5,692,000 

1,100,000 

Urban Renewal 

2,600,000 


Totals 

$39,601,775 

$16,000,000 


If the need arises later in the year I would be recommending changes 
to Column 2. 
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Clause No. 1 (cont'd) 

The Canadian bond market, and in fact all of the world bond markets, 
are in very poor shape from the borrower^ point of view and there is every 
indication that this condition will last at least for the balance of the year 
and probably during 1975 as well. If the City of Vancouver was to come to 
the market with a bond issue in Canada at this time, it would cost us approx- 
imately 9 3/4% to 10% in interest rate, if the money was available at any price. 

! Given our borrowing needs and the fact that we cannot delay borrow- 

ing on a regular basis, basically regardless of how bad the bond market is, it 
may be necessary for the City to move quickly as funds become available, 
rather than going through the normal tendering process. 

There is some chance that special funds may turn up, with a significant 
saving in interest cost, but where action is required within a period of one 
or two hours at best. This does not allow time for normal Council action 
and the loss of such funds could represent a large cost to the City. 

I am recommending that Council approve the resolution at the end of 
this report, drafted by the Director of Legal Services, so that the City can 
take advantage of special circumstances if they arise. The authority would only 
be used if a real saving would result, and would involve consultation with 
the Mayor and/or the Chairman of the Finance and Administration Committee. 
The authority would be limited to the amount of funds shown in Column 2 of the 
above table (and described for legal purposes in Schedule A attached to this 
report) and to the project categories indicated, as these might be amended from 
time to time by Council upon report from n\yself. 

I am currently investigating the desirability and advantages of the 
City appointing a Fiscal Agency to handle its normal borrowing operations 
during this probably extended period of a very bad bond market. A report on 
this will be forthcoming shortly. 

I RECOMMEND that Council pass the following resolution. 

RESOLUTION 

RE CAPITAL BORROWING 

WHEREAS pursuant to sections 236, 242 and 245 of the Vancouver 
Charter the Council has the authority to contract debts by the borrowing of 
money for various projects including those set forth on Schedule "A" hereto; 

AND WHEREAS the Council of the City of Vancouver deems it desirable 
and expedient to proceed with the aforesaid projects and to contract debts 
and borrow money by the issue of debentures in the respective principal amounts 
and for the respective objects more particularly set forth in Schedule "A" 
hereto; 

AND WHEREAS in view of the high rates of interest prevailing in 
the bond market and the unpredictability of funds being available at ac- 
ceptable interest rates, it is necessary and desirable that the City be able 
to accept offers of money at acceptable rates as quickly as possible; 

THEREFORE BE IT RESOLVED that the City proceed with the projects, 
or any of them, set forth in Schedule "A" and that the Director of Finance 
i be instructed to obtain money in the respective principal amounts for the 
i respective objects set forth in Schedule "A" at an interest rate or rates not 
i exceeding 9% per annum, and at a yield or yields to the purchaser not exceeding 
I 9^%; 

I BE IT FURTHER RESOLVED that upon the Director of Finance obtaining 

money for the aforesaid projects or any of them, debentures in respect thereof 
1 forthwith be issued in accordance with the provisions of the Vancouver Charter. 

' Dated this day of 1974." 


Your Board RECOXMENDS that the above report of the Director of 
Finance be approved. 
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2. Engineering Assistant I, Materials Branch - 
Creation of Permanent Position 


The City Engineer reports as follows: 

"On January 23, 1973, Council approved a report from the City Engineer which 
recommended additional control measures on building contractors whose construction 
activities encroach onto City streets. In addition to authorizing the establishment 
of two permanent Engineering Technician positions for field examination and control 
of these building activities. Council authorized two temporary positions for the 
additional work load anticipated during the initial implementation period. 

This system has now been in operation for one year and it has been found 
necessary to retain one of the temporary Engineering Assistants in order to 
maintain an adequate level of field inspection. Since the workload is expected 
to continue at least at its present level, it is felt that this position 
should be created as a permanent Engineering Assistant I. 

Based on 1973 experience, there are approximately 1,000 building sites 
under inspection by the Engineering Department at any one time. (In the 
first 3 months of 1974, however, this number has steadily climbed to 1,200 
building sites.) Of these, approximately 60Z are single-family dwellings, 
while the remainder are apartments, office buildings, commercial developments, 
etc. Although fewer in number, these latter building sites demand most of the 
two inspectors' attention, because of their greater potential for problems 
related to excavations, trucking activity, muddy streets, disruption of 
pedestrian traffic, etc. 

The two permanent inspectors are each able to visit from 20 to 35 build- 
ing sites per day. Since complaints are attended to the same day they are 
received and some of the larger or more troublesome sites require attention 
every day or two during critical periods of their construction, this means 
that many sites, and most single family dwellings, are only visited by an inspec- 
tor once or twice a month. While the larger building sites are being kept under 
reasonably good control because of the frequency of inspection, the single-family 
dwellings continue to be a source of many complaints, and it is felt that the 
current level of inspection provides the minimum acceptable level of service. 

In addition to the above, each day there is an average of five preliminary 
inspections (prior to commencement of construction activity at a site) and 
approximately two hours of paper work in the office, making out work orders, 
recording, filing, checking for permits, etc. These latter items have been the 
full-time duty of a temporary Engineering Assistant I, and since no reduction in 
this essential work is foreseen, this position should be made permanent. Without 
the assistance of this Engineering Assistant I, the two inspectors would each have 
to devote half of their time to preliminary inspections and clerical duties, leav- 
ing insufficient time for a minimum level of site inspection and control. (For 
example, it would not be possible to visit many single-family dwellings even once 
during construction, and some complaints, messy street conditions and hazards 
could not be attended to within a couple of days of being brought to our attention.) 

The Director of Personnel Services agrees that the above mentioned prelimin- 
ary inspections and clerical work fall within the scope of an Engineering Assistant 
I class specification. 

Although this position was authorized by Council only for the first year 
(1973), this temporary employee has been kept on in 1974 in view of the work load. 
Funds have not been provided in the 1974 Departmental Budget, and if Council 
approves this permanent position, funds must be provided as follows: 

Account No. 8005/602 Salary $6,685 
Account No. 8005/611 Fringe Benefits $735 

This position also requires auto allowance, for which funds are already provided 
in the budget. 

It is noted that the report approved by Council in January 1973 on the 
Control of Building Contractors Operations on City Streets recommended that 'the 
cost of (the increased) continuing (building site) control measures be charged to 
developers through inspection and permit fees'. 


cont'd 
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Clause No. 2(cr)nt'd) 

The building permit fee structure was revised accordingly, effective 
September 1, 1973, and if Council approves the creation of this permanent 
position, the additional cost should be included in the next revision of 
permit fees. 

In view of the foregoing, I RECOMMEND that the temporary Engineering 
Assistant I position in the Materials Branch, Engineering Department, currently 
occupied by J. Douglas, be made a permanent position, and that $7,420 be allocated 
from the Contingency Reserve Fund for salary and fringe benefits. It is also 
RECOMMENDED that the Director of Permits and Licenses be instructed to include 
this cost in any future revision of building permit fees. 

This report has been discussed with the Business Manager of the Vancouver 
Municipal and Regional Employee's Union, who concurs with the above recommendation." 

Your Board RECOMMENDS the foregoing report of the City Engineer be approved . 


3 . City Costs related to P.N.E. Activities 

Your Board has received the following report from the Director of 

Finance: 

"The Engineering Department each year incurs some cost related 
to the activities of the P.N.E. but which are paid for by the City. Based 
on 1973 experience, plus provisions for the Grey Cup Parade and Game, the 
Engineering Department estimates 1974 costs as follows: 


1. P.N.E. General $2600 

2. P.N.E. Parade 2200 

3. Stadium Events 1200 

4. Coliseum Events 2000 

5. Grey Cup Events 2000 


It is my opinion that the City should be reimbursed by the P.N.E. 
for these expenditures, as they occur during 1974, and I would therefore 
recommend that I be authorized to bill the P.N.E. for the City's actual costs 
related to the above items in 1974." 

Your Board RECoyiMHSDS approval of the recommendation of the Director 

of Finance. 


4 . Additional Part-time Dental Hygienist and Dental 
Assistant I - Jericho Hill School Programme 

The Medical Health Officer reports as follows: 

As part of the negotiated service component at Jericho Hill School 
with the Province of British Columbia, it is necessary to establish 
positions for Dental Services. This service provides Dental 
assessment and preventive services to the Student Group enrolled 
at the School. 

On the advice of the Director of Dental Services, City of Vancouver, 
the staffing should consist of: 


One Dental Hygienist (3/5 time $883.00) 
One Dental Assistant I (3/5 time .31 $573.00) 


Cost 1974 

Annual 

6 months 

10 months 

$3 ,178.80 

$5,298.00 

2,062.80 

3,438.00 

$5,241.60 

$8,736.00 


The cost of the above positions is totally recoverable from the Province 
of British Columbia for services at Jericho Hill School. 


CONT ' D 
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Clause No. 4 (cont'd) 

Your Medical Health Officer recommends that: 

(a) Two positions for Jericho Hill School be established on 3/5 time 
One Dental Hygienist 
One Dental Assistant I 

The Director of Personnel Services concurs with the classification of 
these positions. The Business Agent for the V.R.M.ii.U. also concurs 
in this action. 

Your Board RECOMMENDS that the foregoing recommendations of the 
Medical Health Officer be approved. 


RECOMMENDATION AND CONSIDERATION 

5 . "STEP '74" Student Summer Employment - Third Report 
The City Engineer reports as follows: 

"The Standing Committee on Finance and Administration, on 11 April, con- 
sidered a group of proposals for projects under STEP '74. Details of one of 
these were not available at that time and it was not approved: 


Details are now available and are attached. 

On behalf of the Director of Social Planning, I submit this proposal for 
the CONSIDERATION of Council. 

I RECOMMEND that the Deputy City Engineer be authorized to sign the applic- 
ation form on behalf of the City for the project if approved by Council." 

Your Board submits the Project for Council's CONSIDERATION, and if 
approved, your Board RECOMMENDS that the Deputy City Engineer be 
authorized to sign the application form on behalf of the City for 
the project. 

INFORMATION 
6 . Tender Awards 
The Purchasing Agent reports as follows: 

"In accordance with Council policy, contracts for the following supplies 
were awarded by the Board of Administration/Purchasing Agent: 

Decorative Street Lighting Luminaires 

1 Only Air or Hydraulic Backhoe Mounted Breaker 

Tractor Loaders and Tractor Hoe Loaders 

3 Cu. Yd. Street Sweeper 3-Wheel Type 

Cast Steel Trench Jacks 

One 25-Ton Dozer Compactor 

Traffic Signal Equipment 

3-Gang Mowing Units 

Policemen's and Firemen's Shirts 

Oxfords & Boots - Policemen and Firemen 

Scotchlite Sheeting 

Copies of the details of these tender awards are attached. 

Your Board submits the foregoing report for Council's INFORMATION. 


(38) 'Social Planning - 2' 
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PERSONNEL MATTERS 

RECOMMENDATION 

1. Stenographer Training (Shorthand) 

The Director of Personnel Services reports as follows: 

"A serious shortage of stenographic personnel exists in the Lower 
Mainland and City and civic administration has been hampered by the 
effect of this shortage. 

It has become clear that a program for training our own clerical 
personnel who wish to upgrade their skills has had to be developed. 
The proposed program, see attached, has been approved by Mr, R.Ross 
Business Manager of the Vancouver Municipal & Regional Employees' 
Union and will be brought to the attention of Department Heads when 
approved by Council. 

In accordance with personnel policy we will give City employees who 
qualify, first consideration for the proposed training. However, 
if this does not meet our needs we will consider outside applicants. 

My staff have contacted Advance Business College, Duff us School of 
Business, Pitman Business College, Vancouver City College, and Dave 
Gordon Systems Ltd. , to determine which of these could offer us the 
best and quickest program of training at least inconvenience and cost 
to the City or it's employees. 

The organization that has bean selected for the training of potential 
stenographers is Dave Gordon Systems Ltd. at 395 West Broadway. 

The advantages of this selection are: 

a) Dave Gordon Systems has a 90% success rate in terms of students 
starting the program and successfully completing it. 

b) The school is within two blocks of City Hall; thereby enabling 
attendance without significantly increasing employee trans- 
portation difficulties. 

c) The quality of his students is high. 

d) He would arrange programs enabling attendance of five people 
from 8-10 a.m., each weekday; and of five additional people 
from 4-6 p.m. each weekday. This will permit our employees 
to attend one hour on their own time and one hour on City time 
without significantly disrupting the work day. 

The cost to the City of such training is $1.00 per hour per student 
plus $10.00 for two books, plus one hour's leave of absence with pay per 
day for the employees attending. The average duration of the training 
is one and one-half to two months with an attendance of five two-hour 
sessions per week. Therefore, the total average per student cost of 
training would be $70.00 to $80.00, plus 30 - 40 hours leave of absence 
with pay. Each employee will contribute their own time equal to that 
provided by the City. In the case of outside applicants, the training 
will be done entirely on their own time. Furthermore, they will be 
required to sign a commitment to pay the full cost of training should 
they leave the City before they have completed 12 months service. 

In view of the benefits to be derived by the City from such a program, 
I recommend that money be appropriated as necessary from Appropriation 
7090/933 - Administrative & Technical Courses, All Departments for the 
purpose of permitting selected employees and outside applicants to 
undertake stenographic training at Dave Gordon Systems Ltd. , 395 West 
Broadway, Vancouver 10, B.C." 

YOUR BOARD RECOMMENDS that the foregoing recommendation of the 
Director of Personnel Services be approved. 


(PERSONNEL - l) 


FOR COUNCIL ACTION SEE PAGE(S) 
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CONSIDERATION 

2. Travel Expenses and Authorities - Staff and Officials 

Your Board has received the following report from the Director of 
Finance, resulting from a meeting of the Department Heads with the Mayor. 

"The present structure of travel authority for staff and officials 
is as follows: 

1) Department Heads have the authority to approve travel for them- 
selves and staff on any City business in the Lower Mainland 
and Victoria, 

2) Travel outside of the Lower Mainland and Vancouver Island on 
City business requires a report to Council and approval by 
Counci 1 , 

3) Roster conferences and the associated costs are approved in 
the budget each year and for this travel, authority rests in 
the budget and does not require further Council action, 

4) Expenditures for the roster conferences of a number of depart- 
ments are built into those departmental budgets, however, there 
is a single account to which all travel expenses for all civic 
officials on City business, plus roster conference expenses 
for the Board of Administration, Finance Department, Personnel 
Services Department, Law Department and City Clerk's Office, are 
charged. These expenses for the last 6 years are as follows: 


1968 
1969 
1970 
1971 
1972 
1973 


$ 6,264 
10,310 
10,870 
11 ,155 
8,918 
13,542 


This provides Council with an indication of the approximate level of 
travel expenses. 

During a regular meeting of the Mayor with the Senior Department Heads 
discussion arose regarding the desirability of changing the existing policy with 
respect to travel outside of the Lower Mainland and Vancouver Island. It was 
felt by the meeting that there should be some degree of expanded travel by depart- 
ment heads and senior staff for specific purposes, but nevertheless subject to 
proper control. It was felt that an appropriate approval could rest with the 
Board of Administration and thus avoid the necessity of Council dealing with a 
number of miscellaneous travel requests each year. 

The Board of Administration could deal satisfactorily with the travel 
requests presently submitted through the Board to Council, and with some degree 
of expanded travel for worthwhile purposes. 

It is therefore submitted for Council CONSIDERATION the concept of 
increasing the travel expenses budget by $5,000 and give the Board of Adminis- 
tration authority to approve travel of officials and staff outside of the 
Lower Mainland and Vancouver Island in place of the present Council required 
approval . " 

Your Board submits the above report of the Director of Finance for 
CONSIDERATION. 


FOR ammi ham %ii mi[%\£2L. 
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PROPERTY MATTERS 

RECOMMENDATIONS 

1. Transfer of 5-6 Acres of Strip Parks in Ghamplain Heights 
to the Care and Custody of the Parks Board 

Bi« Supervisor of Property and iMwrance reports as follows: 

"In accordance with Coxmcil's Resolution of October 26, 1971, the 
Director of Finance was to include allocations from the 1971-1975 
Capital Plan for Council approval in the 1972 basic capital budget for 
the acq\iisition of sttip parks in Ghamplain Heights in the amount 
of $50e,CXX).00. 

The $308,000.00 has now been charged to the Parks Board and the 
Supervisor of Property and Insurance 

RECOMMENDS that the 5.6 acres of strip parks situated in Ghamplain 
Heists be turned over to the care, custody and control of the Parks 
Board." 

YOUR BOARD 

RECOMMENDS that the foregoing Recommendation of the Supervisor of Property 
and Insurance be approved. 

2. Lease - V.M. Dafoe Machine Shop Ltd. 

Portion of ¥^ of Easterly 66' of D, North of Lots 1-6, 
Block 1, D.L. 182 

Fronting Rogers Street End 

The Supervisor of Property and Insurance reports as follows :- 

"That portion of WJ^ of Easterly 66 • of D, North of Lots 1-6, Block 1 
District Lot l82, measxiring approximately 33' x 380' , is leased to 
V.M. Dafoe Machine Shop Ltd. for 20 years, from January 1, 1969, at 
a rental of $1,3^1.29 per annum, plus taxes, subject to the rental 
being reviewed on Januaiy 1, 197'* and every five years thereafter. 

The lease document sets out an area comprising 6,000 square feet of 
upland and 3»090 square feet of water. However, inspection indicates 
that the area of water actually being used oy the lessee is approximately 
12^0^5 square feet, or 8,955 square feet more than is covered by the 
agreement. 

Negotiations with the lessee have resulted in his agreement to pay a 
rental for the next five-year period, of $2,700 per annum, plus taxes, 
as of January 1, 197'*^, with the lessee being responsible for all 
repairs and outgoings; the lease to be amended to include the additional 
area being used by the lessee. 

The Supervisor of Property & Insurance is of the opinion that the proposed 
rent represents market rental value for the area in use. It is therefore, 

RECOMMENDED 

First; that the rent for the period January 1, 197^* to December 31 » 1978 
be $2,700 per annum, plus taxes as if levied. 

Second; that the lease be amended to incorporate the additional water 
utilised, such amendment to be satisfactory to the Director of Legal 
Services." 

Your Board Recommends that the foregoing RECOMMENDATION of the Supervisor 
of Property and Insurance be adopted. 


JUN1 6 1970 v^Mr 


CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 


A Regular Meeting of the Council of the City of Vancouver was 
held on Tuesday, June 16, 1970, in the Council Chamber at approxi- 
mately 9:30 A.M. 

PRESENT : His Worship the Mayor 

Aldermen Adams, Bird, Calder, Hardwick, 
Linnell, Phillips, Rankin and 
Sweeney 

ABSENT : Alderman Broome ( Leave of Absence) 

Alderman Wilson { Leave of Absence) 

CLERK TO THE COUNCIL: R. Thompson 


PRAYER The proceedings in the Council Chamber were opened 

with prayer. 

ACKNOWLEDGMENT His Worship the Mayor acknowledged the presence 

in the Council Chamber of students from the Cecil 
Rhodes School under the direction of Miss Salo and 
Mr. McGavin. 

'IN CAMERA' MEETING 


The Council agreed to an 'In Camera' meeting later this day 
re Property matters, etc. 

ADOPTION OF MINUTES 

MOVED by Aid. Linnell, 
SECONDED by Aid. Bird, 

THAT the Minutes of the Regular Council meeting (including 
'In Camera'), dated June 9, 1970, be adopted. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Calder, 
SECONDED by Aid. Sweeney, 

THAT this Council resolve itself into Committee of the Whole, 
His Worship the Mayor in the Chair. 

- CARRIED 

UNFINISHED BUSINESS 

1. Certain Civic Grant Requests 

The Council further considered the report of the Standing Committee 
on Finance, dated May 14, 1970, in relation to grant requests from the 
following : - 

(a) Outward Bound British Columbia ($11,200) 

(b) Vancouver's Theatre in the Park (Unspecified) 

(c) John Oliver Choir ($1,800) 

(d) Vancouver Opera Association ($19,500) 


The Standing Committee made recommendations in each case. 

. . . Cont'd. 
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3. National Harbours Board 

Lease of 8,936 Square Feet Ad.loininp; Stanley Park 


The Supervisor of Property and Insurance reports as follows :- 

"On January 15? 197it, Council had before it for information a report of the 
Board of Administration which advised that the City had exercised its option 
to renew the lease from the National Harbours Board of 8,936 square feet 
adjoining Stanley Park. The report stated the area was sub-leased to the 
Vancouver Yacht Club and Council resolved that the Park Board be requested 
to report on the boat sheds in view of the feeling that they are not 
attractive and this report be made to Council before any renewal lease 
arrangements are entered into. 

After discussions with the Park Board, it was determined that this area 
was originally leased to accommodate a building purchased by the Park Board 
from the War Assets Corporation, and later used by 'The Theatre Under The 
Stars ' , The building has since been demolished, and the Park Board advise 
that as they no longer require the area in question, they recommend the 
lease be not renewed. This area has never been sub-leased to the Royal 
Vancouver Yacht Club, which holds its own lease from the National Harbours 
Board. It is therefore, 

RECOMMENDED 

That the City advise the National Harbours Board that it does not wish to 
renew the lease of the 8,936 square feet adjoining Stanley Park". 

Your Board Recommends that the foregoing RECOMMMDATICN of the Supervisor of 
Property and Insurance be adopted. 

k- Acquisition of Property for Street Widening 

Portions of Lots A & i|, of the S.W.% of Block 1?, 
District Lot 50; and of Lot 9, N.W.% of Block 1?, 
District Lot 50. 

E/S of Kerr Street, Between U3rd & I|-5th Aves. 
The Supervisor of Property and Insurance reports as follows :- 


"The City Engineer has received a request to pave Kerr Street between U3rd 
and U5th Avenues. The width of Kerr Street is plainned to be 66 feet. 
However, adjacent to three lots, Kerr Street is only 52 feet wide and it 
would be necessary to acquire the lU-foot strips to complete widening of 
the street prior to smy street improvements. 

The owners of the above-mentioned properties, (Lots A & U of the S.W.^ of 
Block 17, D.L. 50, and Lot 9, N.W.i of Block I7, D.L. 50), have been 
contacted regarding the acquisition of the necessary widening strips. 
Following negotiations, the owners have agreed to convey the required strips 
to the City on the following basis:- 


(a) 


Lots A & U of the S.W.-^ of Block I7, D.L. 50 
— ^Sk6 Kerr Street 


1. Loss of Land - (Westerly lU' + As shown on 

Plan n/s LP "5802), 
- 1,U98 square feet 

2. City to replace the existing fence on Lot 1+ 

to the new property line — Estimated Cost - 


$ 350.00 


$2,996.00 


(b) 


Lot Q. N.W.i of Block 17. D.L. "^O 
~ 5890 Kerr Street 


1. Loss of Land - (Westerly lU'±As shown on 

Plan n/k LF 6803), 
1^62,5 square feet 


$ 925.00 


Cont 'd 
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Clause k Gont ' d 

The City Engineer concurs with the acquisition of the widening strips on 
the foregoing basis and confirms that funds for this acquisition are available 
in the 1973 Streets Capital Budget Acco\mt No. 11+8/7916, Miscellaneous 
Projects — Unallocated. 

RECOMMENDATION: 

That the Supervisor of Property and Insiirance be authorized to acquire the 
above portions of land on the foregoing basis." 

Your Board 

RECOMMENDS that the foregoing Recommendation of the Supervisor of Property & InsTirance 
be approved. 

5. Rental Review - Lot B, Block 270, D. L. 526 

S/S 5th Avenue, Between Fir and Granville Streets 


The Supervisor of Property and Insurance reports as follows: 

"Lot B, Block ?70, D.L. 526, is presently leased to Price Holdings 
Limited for a 21 year term. May 1, 1954 to April 30, 1975, at a 
rental of $1,260.00 per annm, plus all taxes as if levied. The 
property is utilized for a building material storage ya»d and some 
parking. 

The rental is subject to review as of May 1, 1974, and Price Holdings 
Limited have agreed to a new rental of $2,940.00 per annum plus all 
taxes as if levied. The Supervisor of Property and Insurance is of 
the opinion that this sum represents fair market rental value and 
it is therefore 

RECOMMENDED 

That the rental for the period May 1, 1974, to April 30, 1975, be 
set at $2,940.00 per anntim plus all taxes as if levied." 

YoTir Board RECOMMENDS that the foregoing report of the Supervisor of 
Property and Insurance be approved. 

6. Additional Space -- Welfare Department Management 
and Accounting Groups 2006 West 10th Avenue 

The Supervisor of Property and Insuraince reports as follows :- 

"City Council on June 12th, 1973, approved the recommendations 
of the Administrative Analyst in a report dated June 8th, 1973, 
authorizing the Supervisor of Property and Insuraunce to lease 
area for a five year period to accommodate the above Welfare 
Department Offices, (Management & Accounting Groups), at 2006 
West 10th Avenue. 

Accordingly, a satisfactory lease was executed for 7,854 square 
feet at the above premises effective August 1st, 1973, for a 
period of five years, with asi option to renew for a further five 
years . 

By letter dated March 22nd, 1974, (addressed to Mr. R. K. 
Butler, Assistejit Executive Director of Community Services), 
Mr. Everett L. Northup, Associate Deputy Minister of the 
Provincial Department of Humain Resources, has confirmed the 
renting of additional space at this location asid requested this 
office to carry out lease negotiations on behalf of the Prov- 
incial Government for the balance of the second floor at 2006 
West 10th Avenue amounting to 4,200 square feet. 

Negotiations have resulted in the agent for the owner agreeing 
to lease this area under the same terms and conditions as 
apply to the existing lease. 
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Clause 6 Cont'd 

The Director of Legal Services has advised that this additional 
space can be incorporated into the existing document or the 
existing lease can be cancelled and a new document executed. 

RECOMMENDATION: 

1. That the Supervisor of Property and Insurance be 
authorized to lease the balajice of the second 
floor of 2006 West 10th Avenue at the same rental 
rate, terms asid conditions as apply to the existing 
lease, such lease to ultimately be assigned to the 
Provincial Government; 

2. That the Director of Legal Services prepare the 
necessary document to incorporate the additional 
4,200 square feet into the existing lease." 

Your Board 

RECOMMENDS that the foregoing recommendation of the Supervisor 
of Property & Insurance be approved. 


7. Acquisition for Replotting 

Lots 15 & 16, Block 2, S.E.^ S. Ptn. of Section 27, 
T. H. S. L. 

12 4 9 Boundary Road 


The Supervisor of Property and Insurance reports as follows :- 

"Reference is made to Item 2, Property Matters, January 1+, 197U» 

confirmed by Coiincil on Janxiary 8, 197U» authorizing the Supervisor 

of Property and Insurance to consider a possible partial exchange of a portion 

of City-owned Lot B, Block 113, Sections 28 & 29, T.H.S.L., for the 

above property, (Lots l5 & 16, Block 2, S.E.i S. Ptn. of Section 27, 

T.H.S.L.). It is noted that this is the only privately-owned property 

in the block boiinded by Boxmdary Road, Charles, Kootenay, and William 

Streets. 

These premises comprise a single-storey non-basement frame dwelling 
with a perimeter area of 6^3 square feet, erected in 1922 on a lot 
33' X 98.9', plus an additional lot 33' x 98.9'. both zoned C-1. The 
dwelling contains U rooms, U pliimbing fixtures, has a patent shingle roof, 
wood siding exterior, and is heated by an automatic gas-fired furnace. 
The dwelling is only in fair condition. 

Negotiations with the owners are continuing on the basis of Council's 
resolution, however, no agreement has been reached. 

As this property is now listed for sale on the open market, and is the 
only privately-owned property in Block 2, S.E. S. Ptn. of Section 27, T.H.S 
it is recommended that the Supervisor of Property and Insurance be 
authorized to acquire these lands at this time. 

RJjlCOMMENDED: 

That the Supervisor of Property and Insurance be authorized to negotiate 
the acquisition of the property legally described as Lots 15 & 16, Block 
2, S.E. i, S. Ptn. Section 27, T.H.S.L. and known as 12U9 Boundary Road." 

Your Board 

RECOMMENDS that the foregoing Recommendation of the Supervisor of Property and 
Insurance be approved. 
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8. Lease of Lot 5, Block 48, D.L. 182 and 
Lots 1 to 6 Subdivision 48 Block F , 
D.L. 182 


The Supervisor of Property & Insurauice reports as follows :- 

"Bowell McLean Motor Co. Ltd. are leasing City property 
north of 6th Avenue west of Laurel Street for storage 
and servicing of autos. They have been notified to vacate 
this property by July 1st, 1974 as it is required for False 
Creek Development. They have been endeavouring to locate 
other buildings for their service operation and have now 
made arrangements to lease buildings in the 1300 Block Glen 
Drive. There is insufficient storage space at this site 
and they have requested a 10 year lease on the above property 
for storage purposes. 

The property they wish to lease has no access and will require 
some fill to bring it up to grade eind is completely isolated 
by railway tracks. The area is basically triangular in shape 
and is situated between the "Y" track of the Burlington 
Northern and Canadian National Railway tracks on the north, 
south and west. To the east, it is bounded by the Burlington 
Northern tracks which connect the False Creek Flats with 
Burrard Inlet. 

Glen Drive is opened to a point immediately north of the "Y" 
track. From this point south, the road is dedicated but 
not open. To obtain access to the above lots, the compamy 
has made application to the Burlington Northern Railway for 
a private crossing on Glen Drive. 

If permission is obtained for the crossing, it may take some 
time to have the crossing installed and it is proposed that 
the effective date for commencement of the lease will be when 
the crossing is completed and the fill on the lots is sub- 
stantially complete. 

The lessee will have to pay for the crossing and it appears 
may also have to install gates at the crossing in addition 
to levelling and surfacing of the area. 

In view of these expenditures, it is, 

RECOMMENDED : 

1. That Lot 5, Block 48 D.L. 182 and Lots 1 to 6 
Subdivision 48 Block F W^i, D.L. 182, be leased 
for a period of 10 years subject to Bowell McLean 
Motor Co. obtaining permission to install a cros- 
sing over the railway tracks; 

2. The initial 2 years of the lease for the sum of 
$9,555.00 per year plus taxes as if levied and the 
next 3 years for the sum of $12,738.00 per 
year plus taxes as if levied. Payments to be made 

on a monthly basis with a 5 year review to apply from 
the date of commencement ; 


3. The lease to be drawn to the satisfaction of the 
Director of Legal Services." 

Your Board 

RECOMMENDS that the foregoing report of the Supervisor of 
Property and Insurance be approved. 
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INFORMATION 

9. Demolitions 


The Supervisor of Property & Insurance reports as follows:- 

"I have received and opened quotations from various contractors 
for demolition of the structures listed below and have awarded 
the contract to the low bidders as noted 


Property 


93<> McLean Drive 
S.ir of N.-^ of 
Sul). 10-12, Blk 25, 
D.i. 261^ 


We;, 

121-6 

Ptri 
D. 


gh Scales, 
Main Street 
of Lot 33, 
2037 


23 L6 Prince Edward St. 
Lob A Ex. N. 63.25' , 
£lL. W.^ lOi^, Sub. £ & 
cTT^.L. 26UA 

U2jl b^ast 8th Avenue 
PcL G, Blk lOU, 
D.i. 26UA 

23LI; Prince Edward St. 
Lo : F, Block lOU, 
D.L. 26UA 


Pro ject 

Britcinnia 
Commoinity 
Services 
Centre 


B/Ad. Finance 
Matters of 
Sept. 7/73 
- Item 5 - 

Adopted by 
Council 
Sept. 11/73 


Park Site 
No. 10 


Park Site 
No. 10 


Park Site 
No. 10 


Successful 
Bidder 


City to 

Pay Code No . 


Phillip Blackall $ 820.00 5830A28 


Paul Bulych 


$ 695.00 U812/75 


Johnston & 
McKinnon 
Demolitions 
Limited 

John Bulych 


George Muys 


$3,750.00 1+189/ 


$i,3U5.oo km/ 


$ 8U5.00 U189/ 


The above contracts have been confirmed by the Board of Administration 
and arc reported to Council for INFORMATION." 

Your Board submits the foregoing report of the Supervisor of Property 
& Insurance to Council for INFORMATION. 


FOR COUNCIL ACTION SEE PAGE{S) 


319 S 


B-1 

Department Report, April 26, 19 74 (WORKS - 1) 

WORKS & UTILITY IIATTERS 

RECOMMENDATIONS : 

1. 15th Avenue - Commercial Drive 

to Victoria Drive, Pavement Width 

The City Engineer reports as follows: 

"Alderman Rankin requested a report on the proposed pavement width 
for 15th Avenue between Commercial Drive and Victoria Drive because of a 
concern raised by the residents about pavement width. The local improvement 
petition form sent to residents stated that the proposed width was to be 36 
feet from Commercial Drive to the lane east and 27 feet from the lane east 
of Commercial Drive to Victoria Drive. The residents want the pavement 
width to be *not less than 33 feet*. 

This report outlines the current conditions on 15th Avenue, discusses 
the philosophy of pavement widths in general and recommends a pavement 
width for 15 th Avenue. 

Current Conditions 

15th Avenue is classified a local residential street in the City street 
system and has a strip pavement approximately 30 feet wide from Commercial 
Drive to Findlay Street and a spray cap surface approximately 18 feet wide 
from Findlay Street to Victoria Drive. The immediate area is zoned RT-1 
(two family dwellings). Approximately three-quarters of the properties on the 
south side of 15th Avenue are double fronting 15th Avenue and 16th Avenue. 
The properties on the north side of 15th Avenue have lane access and a number 
of properties have garages off the lane. The physical layout is shown on 
the attached sketch. This section of 15th Avenue extends from Commercial 
Drive to the lane east of Victoria Drive. 

Pavement Widths in General 

The determination of pavement widths on residential streets must take 
into consideration the overall concept of the City*s transportation system. 
The pavement width standard for local streets (27 feet) has been developed 
with the objective of limiting such a street to use by local traffic and not 
encouraging through traffic. The attached report ( submitted to Council in 
1966 ) sets out in detail the philosophy behind this standard residential 
pavement width in the City. Unusual conditions do result in modifications 
to the standard; for example, when a local street intersects an arterial 
street that has other than residential use (commercial, etc.) a wider width 
(36 feet) is established on the local street for a short length back from 
the arterial to accommodate the additional parking and circulation that 
takes place. 

Pavement Width Recommended for 15th Avenue 

Our review of 15th Avenue found no conditions relative to the standard 
residential pavement width philosophy described above that indicated a wider 
the lane east. However, because of the existing physical development 
of the street (pavement and gravel shoulders 36 to 40 feet wide) and the 
concern expressed by the local residents, our earlier recommendation has 
been revised to a 32 foot pavement for the block from Commercial to 
Findlay instead of the 36 foot - 27 foot combination. The block from 
Findlay to Victoria has no unusual characteristics justifying a change 
from our established policy. 

Accordingly, it is RECOMMENDED that the pavement width for 15th 
Avenue from Commercial to Victoria be 32 feet from Commercial to Findlay 
and 27 feet from Findlay to Victoria." 

(Copy of the sketch of 15th Avenue - Commercial Drive to 
Victoria Drive and the Board of Administration report of 
July 18, 1966 is attached for information.) 


320 


Department Report, April 26, 1974 (WORKS - 2) 

2. Purchase of Additional Trucks 

and Heavy Equipment (P.A.T.H.E.) 

The City Engineer reports as follows: 

"The expanded sewer program being carried out by the Engineering 
Department has resulted in an increased use of heavy equipment. The 
present City fleet of equipment is not adequate to meet these needs, 
and hired equipment has been used extensively to meet the sewer pro- 
gram requirements. A review of the 1973 hired equipment rentals 
and operating hours shows that it would be more economical for the 
City to purchase the following equipment immediately: 

Belt Feeder/Conveyor System $ 8,000 

One Tractor Hoe Loader 35,000 

One Mobile Hydraulic Crane 60,000 

One Large Hydraulic Backhoe on Tracks 110, 000 

Total $ 213.000 

The Belt Feeder/Conveyor System is a custom design system to be 
used in conjunction with the Tractor Backhoe to load 9-yard dump 
trucks when digging sewer trenches in narrow back lanes. The pro- 
posal will speed up the limiting operation (excavation) and permit 
greater productivity. An increase in crew productivity of only about 
1/10% will pay the annual cost of this proposal. 

Purchase of the heavy equipment items would eliminate hiring and 
because the hiring costs are greater than ownership costs, purchase of 
this equipment will provide direct annual savings (including 8% interest 
on capital) as follows: 

Tractor Hoe Loader $ 1,300/year 

Hydraulic Crane 10,000/year 
Hydraulic Backhoe on Tracks 18.000/year 

Total $ 29,300/year 

In the Sanitation Branch, additional equipment is also required 
as follows: 

Three new electric carts $ 12,000 

One machine is required for night shift to provide 
the more elaborate service required in Gastown and 
Chinatown. Two machines are required on the day 
shift to provide more coverage for major streets 
(Knight Street) and new shopping malls (54th and Kerr) . 
Increased traffic congestion (West End diversion) 
and upgraded shopping areas (e.g., Kerrisdale) 
create difficulties which multiply because of 
increasing density of illegally parked vehicles. 

One street sweeper $ 21,000 

An additional mechanical street sweeper is re- 
quired for sweeping the additional miles of 
curbed pavement constructed in the past few 
years. When Knight Street is completed in 1974, 

a total of 14 lane miles of pavement will have been 
added for Knight Street alone. In residential areas 
during the four years of 1970 to 1973, close to 100 
curb miles of pavement were constructed. In order to 
maintain a reasonable standard of service on resident- 
ial paved streets, 12 cleanings per year is the minimum 
that will maintain the standard, with increased activity 
needed during the leaf removal season. The present fleet 
of six sweepers is not sufficient to do the work required. 

The total cost of this additional equipment is $246,000. 
These particular items of heavy equipment were originally submitted 
as part of the Department's 1974 Supplemental Budget. During Budget 
review, the Budget Review Committee recommended that these items be 
financed from the P.A.T.H.E. reserve, subject to Council approval. 
This pioposal does not affect the mill rate. 


cont'd. 
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Clause No. 2 continued 

In addition to the equipment listed above, there is a need to 
purchase further trucks and equipment to reduce the high annual 
rental costs and provide the most economical truck and equipment 
costs for the City. With the expanded capital programs, particularly 
in sewers, in the past two years the annual costs of rental have in- 
creased from $200,000 in 1971 to $600,000 in 1972 and $1,000,000 in 
1973. A study of hiring versus ownership of trucks and equipment 
in 1971 indicated an economical City fleet size. A detailed study 
is now being undertaken to determine the additional trucks and 
equipment that would be economical for the City to own, and will 
take a number of months to complete. However, a preliminary review 
indicates that a minimum of $400,000 should be established for fur-», 
ther truck and equipment purchases to avoid delays in final purchase 
and delivery. This and the $246,000 items that were in the revenue 
budget will reduce the annual rental costs to approximately $600,000. 
When the current study of hiring versus ownership is completed 
later this year, the details of type and quantity of trucks and 
equipment to be purchased with the $400,000 will be reported to 
Council for approval and allocation of funds. 

In reviewing the question of financing this additional equipment, 
we have examined the Truck and Equipment Replacement Reserves. These 
reserves accumulate funds for replacement of trucks and equipment. 
Since the entire fleet never requires replacement at the same point in 
time, these reserves can reach the point where they contain enough funds 
to finance the purchase of additional units. This has been done several 
times in the past. After reviewing long-term projections of cash require- 
ments, we have concluded that $646,000 can be transferred from the Truck 
and Equipment Replacement Reserves to the reserve for Purchase of 
Additional Trucks and Heavy Equipment (P.A .T.H .E. ) . The Director of 
Finance concurs with this proposal. 

Accordingly, it is RECOMMENDED: 

(a) that $646,000 be transferred from the Truck and Equipment Replacement 
Reserves to the reserve for Purchase of Additional Trucks and Heavy 
Equipment ( P. A .T.H . E. ) } 

(b) that funds be allocated from P.A.T.H.E. and accounts be set up for 
the purchase of additional equipment as follows: 

Belt Feeder /Conveyor System $ 8,000 

One Troctor Hoe Loader $ 35,000 

One Mobile Hydraulic Crane $ 60,000 
One LarRe Hydraulic Backhoe on Tracks $110,000 

Three New Electric Carts $ 12,000 

One Street Sweeper $ 21,000 

Total $246,000 " 


FOR COUNCIL ACTION SEE PACE(S)c^<2^ 
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BUILDING AND PLANNING MATTERS 



RECOMMENDATION 

1. Rezoning Application: Southeast corner of 1st Avenue and 
Garden Drive. Lots D. E. F. G, Block 141. D.L. 26hk 

The Director of Planning reports as follows: 

"An application has been received from Leung Chun Kwong and Leong E\ae 
Chew, 6088 Fremlin Street, Vancouver, B.C., requesting an amendment 
to the Zoning and Development By-law whereby the above described 
property be re zoned from RS-1 One Family Dwelling District to CD-I 
Comprehensive Development District for the purpose of the 'develop- 
ment of town housing' , 

Description of Site 

The subject property is located at the S/E corner of 1st Avenue and 
Garden Drive. The site is comprised of 4 lots with a frontage of 
33 feet each and a depth of approximately 110 feet. The property 
south of the lane behind 1st Avenue, north of 1st Avenue and west 
of Garden Drive is zoned RS-1 One Family Dwelling District and 
developed with single family dwellings. 

The remaining property on 1st Avenue between Garden Drive and 
Nanaimo Street is zoned C-1 Commercial and developed with a gasoline 
service station. Both sides of Nanaimo Street from Graveley to 
2nd Avenue are zoned C-1 Commercial and contain 2 additional gaso- 
line service stations, 2 store buildings, and the remaining land is 
developed with dwelling units or vacant. 

There is approximately a six foot grade rise running west to east 
and approximately a two foot grade rise north to south. 

Proposal Description 

The architect's drawings, prepared by W. Tong, and forming part of 
the application, marked 'received by the City Planning Department, 
August 24, 1973' indicate a structure two storeys and cellar in 
height with nine carports adjacent to the lane with a covered walk- 
way connecting them to the main building. 

The structure maintains a twenty-two foot set-back from 1st Avenue 
and a thirty-four foot set-back from the back of the principal 
structure to the rear property line. A side yard of seven feet four 
inches is provided on the east side and ten feet on the west side. 

The Architect's plan indicates the structure is divided into nine 
dwelling units of approximately 1300 square feet each for a total 
floor space ratio of .82 excluding areas used for parking, heating, 
laundry and ancillary storage. 

Analysis 

In reviewing this application consideration was given to its location 
surrounding development and topography. It was agreed that a small, 
well-designed townhouse development would be acceptable in this 
particular location. 

Recommendation 

It is recommended that the application to re zone the subject lands 
from RS-1 One Family Dwelling District to CD-I Comprehensive Develop- 
ment District bo approved with the CD-I By-law restricting the 
development as follows: 


cont ' d 
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(BUILDING - 2) 


Clause No.l continued 


(a) Uses - townhouses and uses customarily accessory thereto 

including underground parking, 

(b) Floor Space Ratio - not to exceed 0.60, In computing the 

floor space ratio, the floor area of the building shall 
include the total area of all the floors of all 
buildings on the site including accessory buildings 
(measured to the extreme outer limits of the building) , 
except for the following: 

(i) areas of floors used for off-street parking 
and heating or uses which, in the opinion of 
the Dirwctor of Planning, are similar to the 
foregoing and where such floors are below 
the lowest building grade 

(ii) balconies, canopies, sundecks, and other 
appurtenances which, in the opinion of the 
Director of Planning, are similar to the 
foregoing, may be excluded from the floor 
area measurement provided that the total 
floor area of all such excluded items does 
not exceed eight per cent of the permitted 
floor area, 

(c) Height - not to exceed two storeys and cellar nor 25 feet 

measured from the curb level established by the City 
Engineer at any given point along 1st Avenue, 

And subject also to the following: 

(1) The detailed scheme of development to be first approved 

by the Technical Planning Board after advice from the Urban 
Design Panel and consultation with the City Planning Commission, 
the Technical Planning Board having particular regard to 
overall design, provision and treatment of open space, land- 
scaping, suitable refuse container area, adequate set-backs 
(similar to the RM-1 District Schedule requirements) . 

(2) Off-street parking to be provided underground at a ratio of 
one parking space for every 725 squarefeet of gross floor 
area of all floors of the building. 

(3) That Lots U, E, F, G, Block 141, D.L. 264A be consolidated 
into one legal parcel and so registered in the Land Registry 
Office prior to issuance of a development permit. 

Should the above conditions not be complied with by the owners in 
order to permit enactment by Council of the amending by-law within 
180 days from this (Public Hearing) date, this approval shall 
expire . 

The Technical Planning Board at its meeting of February 8, 1974, 
recommended that the application be approved. 

On February 22, 1974, the Vancouver City Planning Commission endorsed 
the recommendation of the Technical Planning Board. 

It is RECOMMENDED that the reports of the Technical Planning 
Board and the Vancouver City Planning Commission be received and 
the application be referred for the consideration of Council at a 
Public Hearing. " 


cent • d 
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Regular Council, June 16, 1970 J! jf^-VB -lO-yQ 2 

UNFINISHED BUSINESS (Cont'd. ) 
Certain Civic Grant Requests (Cont'd. ) 

(b) Vancouver's Theatre in the Park 

MOVED by Aid. Rankin, 

THAT a grant of $1,000 be made to Vancouver's Theatre in the 
Park, in accordance with the request received. 

- CARRIED BY THE 
REQUIRED MAJORITY 

(c) John Oliver Choir 

MOVED by Aid. Hardwick, 

THAT a grant of $1,000 be approved for the John Oliver Choir 
in connection with attendance at the International Musical Eisteddfod 
in Llangollen, Wales. 

- CARRIED BY THE 
REQUIRED MAJORITY 


It was agreed to defer (a) and (d) requests re Outward Bound 
British Columbia and Vancouver Opera Association to the next meeting. 


2. Grant: Regional Conference of the 

International Municipal Signal Association 

The Council further considered Board of Administration report 
(Finance matters), dated May 22, 1970, advising of request from 
the City Engineer that $300 be granted towards the cost of a 
Civic Luncheon in connection with the Regional Conference of the 
International Municipal Signal Association which will take place 
in Vancouver June 22nd to 24th. 

MOVED by Aid. Bird, 

THAT authority be granted for this Civic Luncheon and the 
details be left in the hands of the Entertainment and Civic 
Recognition Committee. 

- CARRIED 


3. Civic Luncheon, etc.: Canadian 
Council of Christians and Jews 

The Council noted a request from the Canadian Council of 
Christians and Jews that a Civic Luncheon be arranged and possibly 
a visit to the Museum and Planetarium for highschool students and 
others involved in a visit on an exchange basis between students 
of British Columbia and the Province of Quebec. 

MOVED by Aid. Adams, 

THAT passes be arranged for these students to visit the 
Museum and Planetarium. 

- (Carried) * 

MOVED by Aid. Bird, in Amendment, 

THAT a grant of $300 be approved in connection with the 
requested luncheon. 

- LOST 

The Amendment having been lost, the motion of Alderman Adams 
was put and 


- CARRIED BY THE 

REQUIRED MAJORITY* 
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2. Rezoning Application: Northwest corner of East 22nd Avenue and 
Slocan Street. Lot l5. Block F. Sec. 45. T.H.S.L.. Plan II66O 

The Director of Planning reports as follows: 


"An application has been received from J. Konrad , 3259 E. 48th Avenue, 
Vancouver, B.C., requesting an amendment to the Zoning and Develop- 
ment By-law whereby the above described property be re zoned from 
C-1 Commercial District to RS-1 One Family Dwelling District for the 
purpose of 'building two single family dwellings' . 

The subject property is currently zoned C-1 Commercial as is the 
northeast corner of Slocan and 22nd which is developed with an older 
grocery store. The surrounding area is developed with single family 
dwellings with the exception of one non-conforming grocery store 
at Penticton and 22nd. 

The general area has numerous C-1 Commercial zoned properties such as 
on Slocan immediately north of Vanness, at Renfrew and 22nd and on 
Nanaimo between 21st and 20th. There is, therefore, more than ample 
C-1 zoned land to serve the day-to-day needs of the residents within 
walking distance of the subject property. 

Application was made on November 13, 1973, to construct two single 
family dwellings on the subject property as conditional uses in the 
C-1 Commercial zone. The Technical Planning Board has granted 
approval to construct single family dwellings on the site snbj«ci; to • 

(a) the subdivision of the lot must be first approved 
and registered in the Land Registry Office to the 
satisfaction of the Director of Planning 

(b) a letter is to be first submitted by the applicant 
to the satisfaction of the Director of Planning 
confirming that the applicant wishes his application 
for rezoning to RS-1 One Family Dwelling District 

to proceed. 

Condition (b) to be met on or before I!)ecember 31st, 1973. 

With respect to Condition (a) the Subdivision Approving Officer has 
granted preliminary approval of the subdivision into two lots. 

With respect to Condition (b) a letter was received on December 19, 
1973, confirming the desire for rezoning and the application under 
consideration attests to this. 

The permits for the two single family dwellings have been issued and 

the dwellings are currently under construction. 

It is recommended that the application to rezone the subject lands 
from C-1 Commercial District to RS-1 One Family levelling District 
be approved. 

The Technical Planning Board at its meeting of February 8 1974 
recommended that the application be approved. 

On February 22, 1974, the Vancouver City Planning Commission endorsed 
the recommendation of the Technical Planning Board. 

It is RECOMMENDED that the reports of the Technical Planning Board 
and the Vancouver City Planning Commission be received and the 
application be referred for the consideration of Council at a Public 
Hearing . " 


cont'd . . . 
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3. Rezoning Application: Northeast corner of Marine Drive and 

Main Street, Portion of Lot 'M' Block 3, D.L. 313 (formerly 
Lots 45 & 46. Block 3. D.L. 313) 

The Director of Planning reports as follows: 

"An application has been received from Mr. A.R. Cooper, of 
Texaco Canada Limited, requesting an amendment to the Zoning 
and Development By-law, whereby the above-described property 
be rezoned from an RS-1 One-Family Dwelling District to a 
C-1 Commercial District for the purpose 'to demolish existing 
buildings and erect thereon a self-service service stacion' . 

history 

An application was made on June 14, 1971, by Mr. A.R. Cooper, 
Texaco Canada Limited, to rezone Lots 45 and 46, Blk.3, D.L. 313 
from RS-1 One Family Dwelling District to C-1 Commercial 
District. This property has since been consolidated with 
amended Lot 6, Block 3, D.L. 313 and is now legally described 
as Lot "M", Block 3, D.L. 313. 

The purpose of the rezoning application was 'to demolish existing 
buildings, consolidate the property, and erect thereon a modern, 
2-bay "community" type service station.' 

The Technical Planning Board, on November 5, 1971, recommended 
that the application be approved, subject to prior compliance 
by the owners with conditions regarding consolidation and the 
detailed scheme subject to approval by the Technical Planning 
Board within 180 days. 

At a Public Hearing held on February 10, 1972, Vancouver City 
Council approved the rezoning application from Texaco Canada 
Limited, subject to the conditions as recommended by the Tech- 
nical Planning Board and the Vancouver City Planning Commission. 

The amendment to the Zoning and Development By-law was not 
enacted. The quorum that approved the rezoning application 
no longer sits in Council and, therefore, enactment cannot now 
go forward. 

Description of Site 

On July 20, 1972, the consolidation of amended Lot 6, Block 3, 
D.L. 313 with Lots 45 and 46, Block 3, D.L. 313 was approved, 
creating Lot "M", Block 3, D.L. 313. This new parcel has a 
frontage of 187.10 feet on S.E. Marine Drive and a depth of 
66.01 on Main Street. The easterly boundary has a depth 
of 83.91 feet (formerly the eastern property line of Lot 45). 

The westerly portion of Lot "M", located on the north-east 
corner of the intersection of Main Street and S.E. Marine 
Drive, is zoned C-1 Commercial District and has been occupied 
by a small, old, service station for many years. 

The easterly portion of Lot "M" located on S.E. Marine Drive, 
is presently zoned RS-1 One Family Dwelling District. There 
is in existence a vacant one-family dwelling on this portion 
of Lot "M". There is also in existence a five-foot sewer 
easement running north-south, approximately located on the 
easterly boundary of the westerly portion of Lot "M". 

The property to the north and east is zoned RS-1 and developed 
with single family dwellings. The easterly side of Main 
Street between 65th Avenue and S.E. Marine Drive is zoned 
C-1 Commercial. Its uses include a bank and a restaurant. 
The west side of Main Street from 64th Avenue to S.E. Marine 
Drive is zoned C-1 Commercial and its uses include a 
restaurant, a bank and a grocery store. The south-east 
corner is zoned C-1 Commercial with a restaurant and the 
south-west corner is zoned M-2 Heavy Industrial with a com- 
bination car wash and gas station. 
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(BUILDING 


Description of Proposal 

The site plan of the proposed development, submitted with the 
application, indicates the service station building being 
located adjacent to the lane running north-south on the 
westerly portion of Lot "M". There are two pump islands 
running parallel to S.E. Marine Drive. The easterly 
portion of Lot "M" for the most part is proposed to be 
used for ingress to the pump islands and off-street parking 
for eight vehicles. In a letter to the Planning Department 
Texaco has stated it is the intention to limit the parking of 
vehicles to those being serviced, or awaiting service, or 
to parking as required by staff. 

The basic differences between the new proposal and the proposal 
previously approved by Council are: 

(a) from a "community" type service station to a self- 
service station and 

(b) an addition of one pump island. 

With regard to the question of the number of self-serve 
stations, a recent letter from the applicant states: 'As 
for our own Company, we have one self-serve facility in op- 
eration at 2nd Avenue and Main Street and should our rezoning 
application be approved at 205 S.E. Marine Drive, we will be 
erecting a self-serve facility at that location. Other 
facilities would be erected if our surveys indicate there 
is a demand for such a facility...' . 

Recommendation 

It is recommended that the application to rezone the subject 
property from RS-1 One Family Dwelling District to C-1 Com- 
mercial District be approved subject to prior compliance by 
the owners with the following condition: 

(1) The detailed scheme of development be first approved 
by Council after reports thereon from the Technical 
Planning Board and the Vancouver City Planning 
Commission, special attention being given to the 
treatment and landscaping of the site, and off-street 
parking. 

Should the above condition not be complied with by the owners 
in order to permit enactment by Council of the amending By-law 
within 180 days from this (Public Hearing) date, this approval 
shall expire. 

The Technical Planning Board at its meeting of February 8,1974 
recommended that the application be approved. 

On February 22, 1974, the Vancouver City Planning Commission 
endorsed the recommendation of the Technical Planning Board. 


It is RECOMMENDED that the reports of the Technical Planning 
Board and the Vancouver City Planning Commission be received 
and the application be referred for the consideration of Council 
at a Public Hearing. " 


cont'd 
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4. Rezoning Application: South side Ferndale between Victoria 
& Semlin. Lot 15 except W. 33'. Block 48. D.L. 264A 


The Director of Planning reports as follows: 

"An application has been received from Mrs, Dora Albrecht , 1922 
Ferndale Street, Vancouver, B.C., requesting an amendment to the 
Zoning and Development By-law whereby the above-described property 
be rezoned from C-2 Commercial District to RS-2 One Family Dwelling 
District for the purpose of establishing: 

'One consistent zoning as RS-2 for the whole of the 
property which is used solely for residential pur- 
poses. Such amendment will correct the anomaly which 
has existed since the lots were subdivided which 
resulted in the west half remaining zoned as C-2 
Commercial and the east half remaining zoned as 
RS-2 Residential.' 

Attached to the application is a sketch plan of the property. 

Description 

The subject property is situated on a double fronting site facing 
Turner and Ferndale. The dimensions of the whole property are 
33' X 132' with 163g' now zoned RS-2 and leij' zoned C-2. The split 
zoning on the property was created by the subdivision of former 
lots 14 and 15 being subdivided into 3 lots. 

The lot west of the subject property is presently zoned C-2 Commercial. 
The existing house is presently vacant with approved use as a 
two family dwelling. (Development Permit No. 37204 - January 12, 1966) 
An application for a Development Permit (63381) to use the building 
for a wholesale business was refused by the Technical Planning Board 
of July 19, 1973 on the grounds that theproposod development was 
considered an unsuitable form of development at this location 
adjacent to residentially zoned and occupied property. 

Tie property to the east of the subject property is presently zoned 
RS-2 One Family Dwelling District, its use being a multiple conversion 
dwB lling . 

It is recommended that the application to rezone the subject lands 
from C-2 Commercial District to RS-2 One Family Dwelling District be 
approved. 

The Technical Planning Board at its meeting of February 8, 1974, 
recommended that the application be approved 

On February 22, 1974, the Vancouver City Planning Commission endorsed 
the recommendation of the Technical Planning Board. 


It is RECOMMENDED that the reports of the Technical Planning Board 
and the Vancouver City Planning Commission be received and the 
application be referred for the consideration of Council at a Public 
Hearing." 


cont'd 
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Rezoning Application: Northeast corner of Oak Street and 
17th Avenue. Lot 33. Block 496. D.L. 472. Plan l6l8 

The Director of Planning reports as follows: 

" An application has been received from Mr. Syling Gelfer of 1307 
7th Avenue, New Westminster, requesting an amendment to the Zoning 
and Development By-law whereby the above described property be 
rezoned from an RS-2 One Family Dwelling District to RM-3 Multiple 
Dwelling District for the purpose of: 

'RM-3 Building Development. The back lane which is 
between the RM-3 to One Family proposed for Rezoning 
Lot belongs to the owner and has been bought from 
the Vancouver City Hall. The house at 981 West 17th 
Avenue is an old one and I consider it would be more 
useful for the RM-3 zone for which I apply.' 

History 

An application was made on October 18, 1972, by Mr. Syling Gelfer 
of 780 West 53rd Avenue to rezone Lots 1, 2, 3, 4, and 33, Block 
496, D.L. 472 from RS-2 One Family Dwelling District and RM-3 
Multiple Dwelling District to C-2 Commercial District for the 
purpose of bui.lding "retail and residential block". 

The Technical Planning Board on November 17, 1972 recommended that 
the application be not approved because it considered that there was 
'femple commercially zoned property in the area to adequately serve the 
imme d i ate ne i ghbo u r hood . ' ' 

The Vancouver City Planning Commission, on December 1972, endorsed 
the foregoing recommendation of the Technical Planning Board. 

The application was subsequently withdrawn. 
Analysis 

The applicant currently owns Lots 1 to 4 and Lot 33, Block 496, 
D.L. 472 and has acquired the 16 foot lane running north-south 
just east of Oak Street, between Lot 1-4 and Lot 33 of Block 496, 
D.L. 472. The acquisition of the lane as recommended by the Board 
of Administration in their report to Council dated March 30, 1973 
was subject to the following conditions: 

' (a) The value of the closed lane to be $17,568.00 in 

accordance with the recommendation of the Supervisor 
of Property and Insurance. 

(b) The applicant to pay all costs to effect the physical 
closing of the lane. 

(c) The applicant to arrange for the preparation and 
registration of a subdivision plan consolidating 
the closed lane and the abutting lands into one 
parce 1 . ' 

Vancouver City Council, on April 3, 1973, approved the recommendations 
of the Board of Administration- 

The development proposal for the subject property is to demolish 
the existing buildings and erect an apartment. Lots 1, 2, 3 and 
4 front on Oak Street and hawe approximately 30 foot frontage each 
for a total frontage of approximately 120 feet with a depth of 88 
feet. These properties are zoned RM-3 Multiple Dwelling District. 
Lot 33 is 33 feet in width and 122 feet in depth, c-urrently zon«d 
RS-2 One Family Dwelling District. 


cont'd 
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Clause No. 5 continued 

There currently exists C-1 and C-2 Commercial zoned properties on 
both sides of Oak Street, between the lane north of 15th Avenue 
and the lane south of 16th Avenue. The zoning along both sides of 
Oak Street from the lane south of 16th Avenue to 21st Avenue is 
RM-3 Multiple Dwelling District. The zoning due east of the subject 
properties is RS-2 One Family Dwelling District. The properties 
approximately north-east of the subject properties and running east 
to Willow Street are zoned RT-2 Two Family Dwelling. 

Recomme ndation 

It is recommended that the application to rezone the subject property 
from RS-2 One Family Dwelling District to RM-3 Multiple Dwelling 
District be approved subject to the following condition: 

(1) Lots 1 to 4, Lot 33 and the lane north of 17th 
Avenue adjacent to Lot 33 be consolidated into 
one parcel. 

Should the above condition not be complied with by the owners in 
order to permit enactment by Council of the amending By-law within 
120 days from this (Public Hearing) date, this approval shall expire. 

The Technical Planning Board at its meeting of February 8, 1974, 
recommended that the application be approved subject to the above 
cond ition. 

On February 22, 1974, the Vancouver City Planning Commission endorsed 
the recommendation of the Technical Planning Board. 

It is RECOMMENDED that the reports of the Technical Planning Board 
and the Vancouver City Planning Commission be received and the 
application be referred for the consideration of Council at a 
Public Hearing. " 


6. Development Permit Application No. 64998 
32 50 McDonald Street 


Th« Director of Planning reports as follows; 

"The Standard Oil Company of B.C. Ltd. have filed Development Permit Application 
No. 64998 to alter the existing gasoline service station by Installing two new 
pump Islands and canopies to replace the existing pump Islands and canopies; 
Installing a new fasciaon the existing gasoline service station building and 
providing landscaping. 

The site Is located on the south side of West 16th Avenue between McDonald Street 
and McDonald Diversion and Is In a C-1 Commercial District. 

The gasoline service station policy as adopted by City Council In October 1968, 
permits the alteration of the existing gasoline service station building and 
facilities. 

The Technical Planning Board and the Vancouver City Planning Commission recommend 
that Development Permit Application No. 6^998 be approved in accordance with the 
submitted application such plans and information forming a part thereof thereby 
permitting the alteration of the existing gasoline service station by installing 
two new proposed pump islands and canopies, installing a new fascia around the 
existing building for the gasoline service station and providing landscaping, 
subject to the following conditions: 


cont'd . . . . 
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Clause No. 6 continued 


1. Prior to the Issuance of the Development Permit: 

(a) revised drawings are to be first submitted to the satisfaction 
of the Director of Planning clearly indicating the size of the 
required off-street parking spaces and the size of the required 
loading and unloading space; 

(b) landscaping details are to be to the satisfaction of the Director 
of Planning. 

2. Required off-street parking and loading and unloading spaces shall be 
provided and maintained in accordance with the approved drawings and the 
relevant requirements of Sections 12 and 13 of the Zoning and Development 
By-law within sixty (60) days from the date of any use or occupancy 

of the proposed development and thereafter to be permanently maintained. 

3. The development is to be carried out and maintained in accordance with 
approved drawings and Section 11(10) of the Zoning and Development 
By-law. 

It is RECOMMENDED that Development Permit Application No. 6499^ 

be approved in accordance with the recommendations of the 

Technical Planning Board and the Vancouver City Planning Commission." 


7. Development Permit Application No. 65094 
3290 East Broadway 

The Director of Planning reports as follows: 

"The Standard Oil Company of B.C. have filed Development Permit Application 
No. 65091» to replace a pump island and canopy on the east side of the property 
occupied by an existing gasoline service station. 

The site is located at the south west corner of East Broadway and Rupert Street 
and is in a C-1 Coonercial District. 

The gasoline service station policy as adopted by City Council in October 1968, 
permits the alteration of the existing gasoline service station on this site. 

The Technical Planning Board and the Vancouver City Planning Commission recommend 
that nevelooment Permit Application No. 6509k be approved in accordance with the 
submitted application such plans and information forming a part thereof thereby 
permitting replacement of a pump island and canopy on the eastern side of the 
property occupied by an existing gasoline service station subject to the folloMing 
conditions: 

1. Prior to the issuance of the Development Permit: 

(a) Revised drawings are to be first submitted to the satisfaction 
of the Oirectofh' of planning clearly indicating the relocation 
of the existing building for Presto Logs from the north west 
corner of the site to the south west corner of the site. 

(b) Information is to be first submitted to the satisfaction of the 
Director of Planning that the use of the site for preservicing 
of automobiles has permanently ceased. 

2. The off-street parking spaces and the off-street loading and unloading 
spaces are to be maintained in accordance with Sections |2 and 13 of 
the Zoning and Development By-law. 

3. Any proposed signs are to be to the satisfaction of the Director of 
Planning. 


cont ' d . . . . 
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Clause No. 7 continued 


4. The site shall only be developed and maintained in accordance with 
the requirements of Section 11(10) of the Zoning and Development 
By-law. 

It is RECOMMENDED that Development Permit Application 

No. 65094 be approved in accordance with the recommendations 
of the Technical Planning Board and the Vancouver City- 
Planning Commission." 


8. Hodson Manor - 1417 West Sth Avenue 
Lot 14. Block 311. D.L. 526 

The Director of Planning reports as follows: 

"At its March 19, 1974 meeting. City Council requested that 
the Director of Planning report back with more information on 
Hodson Manor. 

The Vancouver Heritage Advisory Board on April 1, 1974 resolved 
that: 

'Hodson Manor at 1417 West 8th Avenue has strong 
architectural merit and important historical 
significance and warrants preservation as a means 
of preserving a reminder of the early character 
of the Fairview Slopes.' 

The land value of Lot A, Block 313, D.L. 526 is estimated 
at $75,000. The cost of moving the building from its present 
location to Lot A is estimated to be in the order of $50,000. 
The combined estimate for moving, foundation and minimum 
restoration to use is $100,000. 

Two proposals for the use of the building have been received: 

(a) The Local Area Activity Centre for Fairview Slopes has 
submitted a proposal that the building be utilized for 
several of the area needs: Day Care, Community Inform- 
ation Centre, Local Area Planning Office and a 
Community Craft Guild. Two different options for 
utilization of the space are included in the attached 
proposal. City land is usually leased for Day Care 
purposes at a nominal $1 a year rent. 

The Province normally provides a $20,0^0 start up grant 
to Community Day Care Centres. This $20,000 could be 
applied to bringing the area for day care up to a standard 
of use. That would reduce the City's cost to approximately 
$80, 000. 

Annual income from such uses is estimated by the proposal 
to be from $14,200 to $16,800. This would be a return of 
approximately 17% on the city's $80,000 cost of moving and 
restoration, or 9% of the combined cost of land and restoration 
of $155,000 (net) . 

It is probable that annual income would be somewhat lower 
than the proposal estimates. It might range from $8,000 
to $11,000 per year for a return of 11 3/4% on the $80,000 
cost of moving and restoration or 6*4% on the combined cost 
of land and restoration of $155,000 (net). These rents 

are net to the City and do not include heat, light, building 
maintenance or property taxes. 

c ont ' d .... 
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Clause No.B continued 

(b) A second use would be for private office purposes. A 

proposal has been submitted to the effect that the city 
would move the house to Lot A and the lessee would under- 
take restoration at his expense. Upon completion of 
restoration of the building to useable condition, the 
lessee would rent the property at 10% of the cost of 
moving the house plus the land value. A ten year to 
fifteen year lease is requested. 

The property would be open to the public as a restored 
Heritage Site at certain times and by appointment. The 
cost of moving the house would be the total city investment. 
The return on this amount plus the land value would be 
of the order of $12,500 per year (10%). 


Both proposals are siibject to the house being moved to Lot A, 
Block 313, D.L. 526. The developer is waiting to begin a major 
project at the corner of 8th and Hemlock. If Hodson Manor is 
to be spared from demolition it must be moved from its present 
site as soon as is possible. 

Both proposals have merit in different directions. In the 
first case, not only is the building retained but it is 
retained to serve functions which are needed by the City 
in the area in any event. 

The City also has more direct control over the building. 

A disadvantage of the first proposal is that the degree of 
restoration would not be as complete as in the second proposal. 
The second proposal as well as probably providing a better 
and fuller reconstruction would probably focus attention on 
the heritage significance of the house to a greater extent 
that the first proposal. It is likely that the income of 
the second one might be slightly higher. 

On balance the Director of Planning favours the first 
proposal on the basis that it is a more direct way of 
preserving the house and leaves more options for future 
use open than the second proposal. 

In addition the social uses which would be served would 
have to be located elsewhere if not within the Hodson house. 
Before the first proposal can be firmly tied down, various 
approvals are needed, such as approval from the Provincial 
Government and a Development Permit for the various uses. 
In addition, the preliminary estimates will need to be 
matured and verified and firm design proposals developed. 

The Assistant Director of the Building Construction and 
Maintenemce Division confirms that the appropriate fees 
for an architect to prepare a preliminary proposal together 
with cost estimates for the work would not exceed $5,000. 

It is suggested that the most important and immediate thing 
to do is to move the house and to investigate in more detail, 
its conversion as a Local Area Activity Centre. 

If for any reason the Local Area Activity Centre proves on 
detailed investigation to be not feasible, then the second 
option can be taken up. 


cont'd 
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Clause No.B continued 


The proposal has been made to include a sum of money in the 
next 5 Year Plan for preservation of historic buildings, but 
in the meantime, the Director of Finance reports that funds 
for the moving and restoration will have to come from 1974 
supplementary capital budget, which may present some problems 
as the supplementary capital budget has not been established 
yet but we do know that it is going to be tight. 


Accordingly it is RECOMMENDED that: 

(a) Hodson Manor be moved as soon as possible to the 
City owned property Lot A, Block 313, D.L. 526. 

(b) The Assistant Director of the Building Construction 
and Maintenance Division be authorized to appoint an 
architect to prspare a preliminary proposal together 
with cost • estimates for the necessary alterations for 
the Local Area Activity Centre. 

(c) All the necessary approvals be sought for the operation 
of the Local Area Activity Centre. 

(d) The funds for this work to be provided from 1974 
supplementary capital budget. " 


FOR COUNCIL ACTION SEE PACE(S) c^g/ 


Regular Council, June 16 , 1970 . . JUN 1 6 197-0 • • 

UNFINISHED BUSINESS (Cont'd. ) 

4. Attendance at Calgary Stampede: 
Vancouver Fire Department Band 

Consideration was given to the request submitted by the Fire 
Chief on behalf of the Fire Department Concert Band, that the Band 
be authorized to attend the Calgary Exhibition and Stampede pursuant 
to an invitation received from Calgary. The cost of the Band's 
attendance on the dates of July 12th-16th inclusive is $875 (bus) 
plus $480 (meals), totalling $1,355. 

MOVED by Aid. Rankin, 

THAT approval be given to an expenditure up to the amount of 
the bus fare, i.e. $875. 

- (Carried)* 

MOVED by Aid. Bird, in Amendment, 

THAT approval be given for the total expenditure of $1,355. 

- (Lost)** 

MOVED by Aid. Sweeney, 

THAT the matter be tabled for one week. 

- LOST 

LOST** 

CARRIED BY THE 
REQUIRED MAJORITY* 


5. Centennial Matters 



The Amendment of Alderman Bird was put and 
The motion of Alderman Rankin was put and 


The Council further considered a motion of Alderman Phillips and 
Alderman Calder deferred at the last meeting and dealing with 
interested civic groups and individuals to be invited to submit to 
the City /Suggestions for Centennial projects. 

His Worship referred to the recent announcement by the Prime 
Minister of Canada of a $10,000,000 federal contribution to the 
Province for the 1971 British Columbia Centennial. In this regard 
the Board of Administration, under date of June 15, 19 70, submitted 
the following information: 

"To date, the Province has announced two grants on a per 
capita basis, payable to the municipalities, as follows: 

1. Celebration expenses - do not have to be 

matched by the municipality (40<? per $16 4,150 

capita) 

2. Centennial project - must be matched by 

the municipality (60* per capita) 246,225 

City Council approved the necessary matching grant for 
the project, which is in the capital budget. 

3. City matching amount (60C per capita) 246,225 

Total Provincial and City Funds 

approved to date $656 ,600 


Cont'd. 
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FIRE & TRAFFIC MATTERS 

RECOMMENDATION 
1, Bus Route Changes 

The City Engineer reports as follows: 

" The 'Round the Park' Stanley Park Bus Service 

In previous years, this summer service (Sundays and holidays cnly) has been 
routed fron the Stanley Park bus loq) north cn Chile o Street to enter the Park 
via a left turn at Georgia Street and use of the Causeway. Last year, in 
ccnnecticn with street alterations in the West End, the intersecticn of Georgia 
and Chilco Streets was physically altered, and this routing is no Ictiger desirable 
or practical. 

As a result, a routing avoiding the use of Georgia Street entirely has been 
agreed to in discussicns with the Transit Authority and the Park Board. The 
prcposed routing is to have the bus turn south cn Chilco Street frcni the bus loop 
and enter Stanley Park via Lagocn Drive, Chly minor physical in^^r ovements are 
necessary, and it is felt the new route will be more attractive to bus patrcns. 

I fast B^g Service 

! 

At present, these services reach their downtown terminus cn Hornby Street 
north of Smithe Street, fr cm Hastings Street via Burrard and Smithe Streets. The 
route then continues north cn Hornby Street and via Rdbscn and Burrard Streets to 
their separate routings in the City. Experience has shown that it would be 
desirable to have the terminus on the south side of Nelson Street between Burrard 
1 and Hornby Streets. Fran there the buses would proceed north on Hornby Street 
I frcm Nelson to Siiiithe Streets, to reach the existing route. These portions of 
j Nelson and Hornby Streets have not previously been used by transit vehicles. 

Accordingly, it is RECCMMEMDED: 

1. That the 'Round the Park' bus service be permitted the use of 
Chilco Street between the Stanley Park bus loop and Lagoon Drive, 
and the use of Lagoon Drive between Chilco Street and Stanley Park. 

2. That the Fast Bus service be permitted the use of Nelson Street 
between Burrard and Hornby Streets, and Hornby Street between 
Nelson and Smithe Streets." 


(FIRE - 1) 


■ — " 


RECOMMENDED that the foregoing recommendations of the City Engineer 
be approved. 


FOR COUNCIL ACTION SEE PACE(S) < 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON SOCIAL SERVICES 


April 18, 1974 


A meeting of the Standing Committee of Council on Social Ser- 
vices was held in the No. 1 Committee Room, third floor. City Hall 
on Thursday, April 18, 1974 at approximately 1:30 p.m. 

PRESENT: Alderman Rankin (Chairman) 

Alderman Marzari 
Alderman Gibson 

ABSENT : Alderman Hardwick (Civic Business) 

CLERK : R. Demofsky 


INFORMATION 

1 . Spring Street Project 

Vancouver City Council at its meeting on December 18, 1974 
moved that the Director of Social Planning report on f uture fin- 
ancing and auspices of the Spring Street Project, provided it con- 
tinues, by January 31, 1974, including results of the evaluation 
research . 

The Director of Social Planning submitted a report on Spring 
Street Project: Final Evaluation Research Report and Project's 
Future dated April 1, 1974, for the Committee's consideration. 
Representatives of Spring Street Project were present. 

The report outlined the need for a City wide program like 
Spring Street. It also reviewed the related expenses and program 
eff activity. In speaking to the report, Mr. Purdy, Social Planning 
Department, advised that the funding of the Spring Street Project 
has been assumed by the Department of Human Resources. However, 
the accounting procedures and personnel matters remain with the City 
under an agreement between the City and the Province. The report 
concluded with the following recommendations: 

1. The final research report, "Spring Street Project: An 
Evaluation", be received for information and approval. 


2- City and Human Resource Board representatives 


4- 



Board and the Minister of Human Resources within 90 days 


The Consultation Centre of the Federal Department of 
the Solicitor General be requested to participate with 
the City and the Province in the planning and 
development of a Youth Service Bureau in Vancouver. 

The Vancouver School Board be notified of the research 
findings respecting shortcomings within the school 
system to assist this population of young people in 
conflict with the law. 


standing Committee of Council on Social Services 2 

April 18, 1974 

Clause No. 1 (cont'd) 

A representative of Spring Street stated that under this pro- 
gram, they tried to keep the children in their own neighbourhood to 
familiarize them with the facilities available in that neighbourhood. 

It was also noted that when the program commenced, the Park 
Board made certain facilities available to the Spring Street Project 
(complimentary passes for swimming pools, planetarium, etc.) however, 
since being assumed by the Provincial Government these privileges 
have been withdrawn. The Committee agreed that Provincial takeover 
of Spring Street should have nothing to do with restricting pri- 
vileges previously provided and requested the Director of Social 
Planning to investigate this and report back to the Standing Com- 
mittee on Social Services as soon as possible. 

In the discussion which ensued on the submitted report, dis- 
cussion centred around Spring Street's position in relation to the 
Vancouver Resource Board and the thirteen Community Resource Boards. 
The following points were noted: 

- Spring Street might operate with the thirteen Community Resource 
Boards on a contract basis, i.e. the Community Resource Board 
could buy that service into their community package; 

- the Vancouver Resource Board would take on the function of the 
Youth Services Bureau and as various communities asked for the 
workers they would go into the communities; 

The Executive Assistant to the Minister of Human Resources 
stated that he had discussed this with the Minister prior to the 
meeting, and the Minister felt that the Youth Service Bureau would 
be a duplication of the Vancouver Resource Board. 

Following brief discussion, it was 

RESOLVED 

A. THAT the report of the Director of Social Planning on Spring 
Street Project: Final Evaluation Research Report and Project's 
Future, dated April 1, 1974, be received for information; 

B. THAT Mr. D. Purdy, Social Planning Department, meet with the 
Vancouver Resource Board staff for preliminary discussions on 
some sort of Youth Service Bureau and submit recommendations 
resulting from this preliminary meeting to a regular meeting 
of the Vancouver Resource Board for discussion. 

RECOMMENDATION AND INFORMATION 

2 . Family Divison Committee of the Family and Juvenile Court 

At a meeting of the Standing Committee on Social Services on 
August 30, 1973, when dealing with the report of the Family Division 
Committee of the Family and Juvenile Court, your Committee made the 
following seven recommendations. To date, some of these recommen- 
dations remain outstanding. At a meeting of the Social Services 
Committee on April 11, 1974, it was resolved to review these seven 
recommendations with representatives of the Family Court Committee 
present . 

The recommendations are as follows: 

cont ' d ... 
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Clause No. 2 (cont'd) 

"(a) authorize that the staff of the Family and Juvenile Court be 
increased to the extent necessary to enable the Probation 
Officers to effectively carry out their functions and to clear 
the backlog of cases which have accrued through the expanded 
jurisdiction of the Family Court into custody, maintenance, 
etc. and that there be a report back as soon as possible to 
the Standing Committee on Social Services on additional staff 
needs of the Family and Juvenile Court. 

(b) authorize a new person to be appointed as administrator of the 
Family Division Court with remuneration commensurate with the 
demands of a highly responsible position; such a person should 
be given clear direction that he or she is to run the whole 
system, except, of course, for any interference with the judges. 

(c) authorize the Standing Committee on Social Services to meet as 
soon as possible with the City Prosecutor and District Judge 
Eckardt to obtain their views on the Family Division Committee's 
recommendations that 

(i) Family and Juvenile Court Judges, Prosecutors and Admini- 
strators be independent of the Criminal Division; the 
Judges to be directly responsible to the Chief Judge of 
the Provincial Court; the prosecutors and administrators 
to be responsible to City Council. 

(ii) Prosecution and administration of the Family Court by the 
City Prosecutor's office be terminated and that instead 
there be established positions of Child Welfare Counsel 
and staff to assume the present responsibilities of the 
Prosecutor at Family and Juvenile Court. These staff 
should be orientated towards the prevention concept of 
child care rather than the crime-responsibility punish- 
ment concept which presently exists. 

(d) authorize the Family Division Committee to form a sub-committee 
to maintain liason with the Court Administrator, Child Care 
and Family Agencies, the Police Department, the legal profession 
and the Community. It is suggested that this sub-committee meet 
with the foregoing representatives on a monthly basis. 

(e) instruct the Provincial Court Administrator to delegate an ap- 
propriate official at' the Family Court to schedule cases for 
trial on a realistic basis and to experiment with appointments 
being given for the hearing of cases, with a report back in 
due course to the Standing Committee on Social Services on the 
success or otherwise of this experiment. 

(f) instruct the Director of Personnel Services, in conjunction 
with the Provincial Court Administrator, to establish a new 
classification of "Information Officer", who would act as a 
general Court officer, and, in addition, would meet persons 
entering the Court and advise them of Court procedure and 
when the case would be heard. This person would also be 
responsible for the reception area. 

(g) instruct the Provincial Court Administrator to immediately 
implement the installation of food and beverage vending ma- 
chines in the Family and Juvenile Courts." 

NOTE: To date, recommendations (a), (e), (f) and (g) have been 
implemented . 

cont ' d . . . . 
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Clause No. 2 (cont'd) 

The Committee discussed these recommendations with represen- 
tatives of the Family Division Committee, and the following are 
notes taken during the discussion: 

(a) the Committee was advised that the Family and Juvenile Court 
has been assumed by the Provincial Government. A representa- 
tive of the Family Division Committee advised that to date, 
only one additional staff member has been hired; 

(b) the Committee agreed that the Family and Juvenile Court should 
be separate and distinct from the Criminal Court Division in 
the City of Vancouver and that there should be an administrator 
for each division; 

(c) (ii) the Executive Assistant to the Minister of Human Resources 

advised the Committee that the Burger Commission was 
working towards accomplishing recommendation (c) (ii) of 
the Family Division Committee (quoted above) ; 

RECOMMENDED 

I. THAT Council approve in principle that the staff of the Family 
and Juvenile Court be increased to the extent necessary to en- 
able the Probation Officers to effectively carry out their func- 
tions and to clear the backlog of cases which have accrued 
through the expanded jurisdiction of the Family Court into 
custody, maintenance, etc.; 

II. THAT a Child Welfare Counsel be established and the positions 
be advertised separately for work exclusively with the Family 
Court ; 

III. THAT the Family Division be authorized to form a sub-committee 
to maintain liaison with the Court Administrator, Child Care 
and Family Agencies, the Police Department, the legal profes- 
sion and the Community; also that this sub-committee meet with 
the foregoing representatives on a monthly basis to facilitate 
screening, diversion and other functions; 

IV. THAT the Deputy Attorney General be requested to attend a 
Social Services meeting to discuss plans for the Family Divi- 
sion Committee and how the Standing Committee on Social Services 
can assist until the program is fully implemented by the 
Provincial Government. 

RECOMMENDATION ; 

3 . Orchard Park Housing Project 

A letter on the above matter from the B. C. Housing Management 
Commission dated April 9, 1974 was submitted for the Committee's 
consideration. The letter advised that a prefab recreation building 
located on the project at the north-west corner of Nanaimo Street 
and 45th Avenue was partially destroyed by fire last fall. 

RECOMMENDED , 

THAT Council approve the demolition and removal of the building 
from this site. 


The meeting adjourned at approximately 3:05 p.m. 

FOR COUNCIL ACTION SEE PA€E(S) 
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REPORT TO COUNCIL 


STANDING COMMITTEES OF COUNCIL 
ON CIVIC AND COMMUNITY DEVELOPMENT 


April IS, 1974 


A joint meeting of the Standing Committees of Council on Civic 
and Community Development was held in the No. 1 Committee Room, Third 
Floor, City Hall, on Thursday, April iS, 1974 at approximately 3:30 p.m. 


RECOMMENDATION ! 

1. Planning Department Staffing and Budget 

The Committees had before them for consideration a report dated 
February, 1974» entitled "Shaping the Future" - the City Planning 
Department's Goals and Objectives for 1974* The Board of Administration 
submitted for consideration a report of the Director of Planning dated 
April 9, 1974 (copy of which is attached) entitled "Planning Department 
Staffing and Budget". 

In the Board of Administration report the Director of Planning 

RECOMMENDED, 

"(l) Approve the Department organization as shown on Appendix A. 

(2) Approve hiring additional staff as shown on Appendix B. 

(3) The Director of Personnel Services to report on Classifica- 
tion to the Board of Administration for approval. 

(4) Auto allowance (at intermittent rate of .130 per mile) for 
positions shown on Appendix B (marked Auto allowance) be 
approved. 

(5) that the position of Assistant Director and Planning 
Analyst - Advance Planning be abolished when vacated. 

(6) That a design consultant be appointed to prepare a floor 
plan and obtain estimates. Fee not to exceed $5>000» 

(7) That $40,000 be approved for the Director of Planning 
to obtain special consultant services when required. 
F-unds to be provided from contingency reserve. 

(S) Funds for 1974, estimated at $269,7^2. to be provided 
from contingency reserve as advised by the Comptroller 
of Accounts for salaries, operating and new and non- 
recurring costs as detailed in Appendices C and D," 

However, the Board of Administration made no recommendations in this 
report as it was felt that Council should decide on the extent of ex- 
pansion of the Planning Department including the number of additional 
permanent positions for Local Area Planning. The Board had not reviewed 
the total staffing requirements and noted there are items in the budget 
submitted by the Director of Planning that require further review in- 
cluding the $40,000 for consultants in Recommendation (7). The Board 
advised that when Council has decided on the additional functions to be 
performed by the Planning Department, the budget should be referred back 
to the Board of Administration for further review. 

Attached to the Board of Administration report was an organizational 
chart which set out the positions presently in existence and the pro- 


PRESENT : 


Alderman Hardwick (Chairman) 
Mayor Phillips 

Aldermen Bowers, Harcourt, Marzari, 
Massey, Pendakur, Rankin and Volrich 


CLERK: 


D. Bennett 


Cont'd 



Standing Committees of Council 

on Civic and Community Development . 

April 18, 1974 2 

posed new position. It was noted that the Director of Planning was re- 
questing an additional 33 employees. 

The Committees discussed the future role of the Planning Department, 
Local Area Planning and staffing at length and after due consideration 
it was 

RECOMMENDED, 

(a) THAT the general structure of the organizational chart be 
approved. 

(b) THAT the question of staffing for the various parts of the 
program be referred to the Board of Administration for report 

(c) TMT the Director of Planning be requested to report to the 
next meeting of the Committees some more precise comments in 
view of the discussion which has taken place today including 
possible outside sources of funds for parts of the program 

(d) THAT the next two areas for Local Area Planning be Mount 
Pleasant and Grandview Woodlands. 


The meeting adjourned at approximately 5 J 30 p.m. 

^ X # ^ ^ 


FOR COUNCIL ACTION SEE PAfiE(S).-^^£ 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON HOUSING 


April 23, 1974 

A meeting of the Standing Committee of Council on Housing was 
held in the No. 1 Committee Room, Third Floor, City Hall, on Tuesday, 
April 23, 1974 at approximately 10:30 a.m. 

PRESENT: Alderman Harcourt (Chairman) 
Alderman Massey 
Alderman Rankin 
Alderman Volrich 

CLERK: R, Demofsky 


RECOMIENDATION : 

1 . Management Function - Downtown East Side Area 

A letter from the Greater Vancouver Regional District dated 
April 3, 1974 re Proposed Downtown Hard to House Facility was submitted 
for the Committee's consideration. The letter focused on the management 
issue of the proposed Hard to House Facility. This particular subject 
has been in limbo for well over twelve months, and has now reached 
a point where progress on the design drawings has been ordered halted 
by C.M.H.C. pending a solution to the management question. 

The Supervisor of Property and Insurance advised that the senior 
companies would co-operate with the City in development of this project 
with the understanding that management of this hostel is to be under 
the control of the City of Vancouver. He further advised that this 
project could be administered through his department. 

RECOMMENDED , 

THAT the City of Vancouver take on the complete management 
of the Downtown Hard to House Facility through the Property 
and Insurance Office, similar to the Oppenheimer Lodge system. 

RECOMMENDATION AND INFORMATION : 

2 . Specialty Housing 

A progress report on Oppenheimer Lodge, Oppenheimer II, the 
Downtown East Side Residential Facility, and the Grandview-Woodlands 
Single Women's Facility from the G.V.R.D. dated April 18, 1974 was 
submitted for the Committee's consideration. 

Discussion ensued as follows: 
Oppenheimer Lodge 

When speaking to this report a representative of the G.V.R.D. 
advised that this project is a Federal/Provincial undertaking, 
with the City of Vancouver assuming the managerial responsibility. 
This facility will provide a total of 147 units and will 
hopefully be in operation by June or July. 

Oppenheimer II 

The Committee was also advised that land had been acquired by 
the City for Oppenheimer II on Cordova Street. Also, at a 
co-ordinating Committee meeting of the G.V.R.D., both C.M.H.C. 
and the Provincial Government recommended that funds not be 
allocated until such time as some experience has been gained 
from the operation of Oppenheimer Lodge. It was noted that 
Council on September 11, 1973, approved the following 
recommendations of the Housing Committee: 

cont ' d , . . . 
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standing Committee of Council 
on Housing 

April 23, 1974 2 

Clause No. 2 continued 

i) The City request the G.V.R.D. to undertake the necessary work 
involved in design, working drawings, tender calls and 
construction phases of public housing within the City of 
Vancouver; 

ii) Procedures initiated by the City for involving potential 
residents and residents of affected areas in the development 
of this housing be continued; 

iii) The Regional District undertake any necessary applications 
for rezoning, subdivision and related matters as required. 

Council on October 30, 1973, approved the following recom- 
mendations of the Housing Committee: 

THAT City Council endorse the development in the Skid Road 
area of a further public housing project similar to Oppenheimer 
Lodge (FP 19); development of the proposed project to be on the 
usual Federal-Provincial-Municipal cost sharing basis for such 
projects with the City acquiring land for same. 

The Committee agreed that the development of Oppenheimer II and 
Oppenheimer III should proceed as soon as possible. 

Downtown East Side Residential Facility 

A representative of the G.V.R.D. advised that the Downtown East 
Side Facility has been progressing slowly for the past twelve 
months. The G.V.R.D. was requested to initiate and co-ordinate 
development on August 28, 1973. Since that time architects have 
been retained and have prepared a design which will accommodate 
75 individuals. This has been approved by both the Province and 
C.M.H.C. Architects are now about to begin working drawings on 
this subject which will take approximately two months, following 
which tenders will be called and construction should start some 
time in mid or late summer. 

At the previous meeting, the Provincial Government clearly 
stated their unwillingness to manage this facility, and 
recommended that the City assume this responsibility, similar 
to Oppenheimer Lodge. 

Grandview-Woodlands Single Women's Project 

Two parcels of City-owned land were located in the Grandview- 
Woodlands area. The site will accommodate of total of 44 
units. It is anticipated that the projects will be ready for 
tendering in late summer with construction starting some time 
during fall. 

Senior Citizen's Housing Project at 4th Avenue and Wallace Street 

The Committee was advised that this site has been appropriately 
zoned, and the G.V.R.D. is presently obtaining estimates from 
construction companies. 


cont ' d. 
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Clause No. 2 continued 

Small Family Apartment (East Vancouver ) 

The Committee was advised that this project with 18 one and 
two bedroom suites would be occupied by the end of April, 1974. 

14th and Nootka Street Townhouse Scheme 

The Director of Planning-G. V. R.D. submitted a site plan for this 
proposed townhouse project containing 21 three bedroom and 4 
four bedroom townhouses. The proposed site area is 2.11 acres. 

Semlin Drive and Pandora Street - Family Housing Scheme 

The Committee was advised that there has been no development on 
this project to date. 


Following brief discussion, your Committee, 
RECOMMENDED 

A. THAT the progress report of the G.V.R.D,, on Oppenheimer Lodge, 
Oppenheimer II, Downtown East Side Residential Facility, 
Grandview-Woodlands Single Women's Project, and other projects 
in the City of Vancouver dated April 18, 1974, be received for 
information. 

B. THAT the site plan of the 14th and Nootka Street townhouse 
scheme as submitted by the Director of Planning-G. V. R. D. , 
be received for information, and referred to the Director 
of Planning and Supervisor of Property and Insurance for 
report back to the Standing Committee on Housing. 

C. THAT Council reiterate the position taken in its resolutions 
of August 30, 1973, and October 11, 1973, (and quoted above) 
and urge the Provincial Government to proceed with the 
development of Oppenheimer II and Oppenheimer III immediately, 
with a similar management basis as the Oppenheimer Lodge. 


RECOMMENDATION ; 

3 . 1976-80 Five Year Plan 

The Chairman submitted a report recommending that the Housing 
Committee endorse in principle the provision of $12.5 million 
for the creation of housing in the next Five Year Plan. 

Break-down of funds as follows: 

Neighbourhood Improvement Program . . . . $5,000,000 

Revolving Housing Fund $2,500,000 

- Special Grants $5,000 ,000 

$12,500,000 

RECOMMENDED, 

THAT Council approve in principle the sum of $12,500,000, for 

the development of housing in the City of Vancouver, to be included 

in the preliminary budget requests for the next Five Year Plan. 


A 
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UNFINISHED BUSINESS (Cont'd.) 


Centenni al Matters (Con t ' d. ) 


If the newly announced $10,000,000 grant from the Federal 
Government were to be distributed by the Province on a 
per capita basis then Vancouver might expect to receive 
an additional $2,190,215, which with the project amounts 
above (items 2 and 3) of $492,450, gives a total of 
$2,682,665, which would permit the construction of a 
major project to celebrate British Columbia's 1971 
Centennial. 

The Provincial Government has not yet indicated what 

their intentions are with respect to the $10,000,000 Federal 

Government grant." 


His Worship by letter dated June 16th, recommended a resolution 
of thanks to the Federal Government for this per capita grant of 
$10,000 ,000, be passed. 

MOVED by Aid. Phillips, 

THAT the appreciation of the Vancouver City Council be forwarded 
to the Prime Minister of Canada in respect of this federal contribution. 


MOVED by Aid. Rankin, 

THAT the Vancouver City Council express the view that the 
$10,000,000 federal grant for the 1971 Centennial should be 
distributed to the municipalities within the Province on a per 
capita basis, which would mean, therefore, a grant for the City of 
Vancouver in the total amount, in connection with Centennial cele- 
brations, of $2,682,665; 

FURTHER, THAT a copy of this resolution be forwarded to the 
Federal and Provincial Governments. 


The Board of Administration report (Licenses and Claims matters) 
of June 5, 19 70, regarding the claim of Miss Jessie I. Hendry re 
foundation work at 3891 Arbutus Street, was further considered. The 
City Clerk advised that Miss Hendry had retained Mr. W. Street, 
Barrister, and a request has now been received from Mr. Street that 
the matter be deferred to allow a delegation to appear. 

MOVED by Aid. Adams, 

THAT the Board of Administration report on this matter be 
received for information and no further action taken. 


CARRIED 


CARRIED 


6. 


Claim re 3891 Arbutus Street: 
Miss Jessie I. Hendry 


LOST 


MOVED by Aid. Sweeney, 

THAT the delegation be heard as requested. 


CARRIED 


(His Worship requested Alderman Sweeney, in the meantime, 
meet with Mr. Street to discuss the situation.) 
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INFORMATION ; 

4 . Adanac Site 

The Director of Planning-G. V. R. D. submitted a site plan for 
this proposed patio housing project, (Attached family housing.) 
This proposed site is located on the north side of Adanac Street. 


RESOLVED, 

THAT this matter be referred to the G.V.R.D. Planning Committee 
and the City of Vancouver Planning Department for report back 
to the Standing Committee on Housing. 


The meeting adjourned at approximately 11:30 a.m. 


* * * * 


COUNCIL ACTION SEE PA(:E(S)^B£_ 
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PART REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON SOCIAL SERVICES 


April 2 5, 1974 


A meeting of the Standing Committee of Council on Social 
Services was held in the No.l Committee Room, third floor, 
City Hall, on Thursday, April 25, 1974, at approximately 1:40 p.m. 


RECOMMENDATION 

1. Lee Building - 175 East Broadway 

The Chairman advised that he had received a report dated 
April l8, 1974, from the Vancouver Rental Accommodation 
Grievance Board stating that they had been receiving com- 
plaints from tenants of the Lee Building with respect to 
notices of rent increase. 

H. A. Roberts, Agents for the owners, wrote to the tenants 
approximately March 11, 1974, advising them of rent increases, 
giving the required three months' notice . On March 29, 1974, 
the tenants of the Lee Building received a notice from Mr. 
S. Katsafanas indicating that H. A. Roberts were no longer 
agents for the building. 

The Chairman advised of letters sent to the Grievance Board 
indicating that Mr. Steve Nazos, agent for the owner, had 
been approaching the tenants indicating that the rental 
increases were due on May 1, 1974, and threatening them 
with eviction if they did not agree to sign a new lease 
agreement . 

A representative of the tenants of the Lee Building and a 
representative of the Vancouver Tenants Coiuicil appeared 
before the Committee and advised that each tenant was faced 
with a rent increase of roughly 2S^ i.e. increases varying 
from $20 to $60 per month. 

A discussion followed wherein it was pointed out that the 
written notice from H. A. Roberts was not illegal, but the 
increase was much greater than the proposed 8^ and that the 
demands of Messrs. Katsafanas and Nazos were in contravention 
of the Landlord and Tenant Act. 


PRESENT ; 


Alderman Rankin (Chairman) 
Alderman Marzari 
Alderman Gibson 


ABSENT: 


Alderman Hardwick 


CLERK ; 


M. Cross 


cont ' d . . . . 
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Clause No.l continued 


RECOMMENDED 

THAT Council adopt the following resolution: 

"WHEREAS the tenants of the Lee Building have received 
legal notice of rent increase from H. A. Roberts Ltd., 
agents for the o\mer Steve Katsafanas 

AND WHEREAS the owners have terminated the services of 
the agents as of April 3, 1974 

AND WHEREAS the owners since that time by coercion 
etc. have forced the tenants to pay rent increases at 
the end of April through totally illegal notices 

THEREFORE BE IT RESOLVED THAT City Coiincil instruct 
Steve Katsafanas they intend to ask him to show cause 
why his license should not be cancelled for breaching 
the Landlord and Tenant Act 

AND THAT our Inspectors be instructed to look the 
premises over to see what repairs need to be made to 
bring the building up to standard 

AND FURTHER THAT the Director of Legal Services study 
all the documents with a view to preventing any evictions 
and determining what legal action is to be taken against 
the owner for breaching the Landlord and Tenant Act." 


The various letters referred to in this report are on file 
in the City Clerk's Office. 


FOR COUNCIL ACTION SEE PA6E(S) .u^ 
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CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 

A regular meeting of the Council of the City of Vancouver was 
held on Tuesday, May 7, 1974, in the Council Chamber at approximately 
2:00 p.m. 

PRESENT ; Mayor Phillips 

Aldermen Bowers, Gibson, Harcourt, Hardwick, 
Marzari, Massey, Pendakur , Rankin, 
and Volrich. 

ABSENT ; Alderman Linnell (Leave of Absence) 

CLERK TO THE COUNCIL ; D. H. Little 

PRAYER 

The proceedings in the Council Chamber were opened with 
prayer. 

'IN CAMERA' MEETING 

The City Clerk advised that the 'In Camera' Committee had 
approved the items for the 'In Camera' meeting this evening. 

ILLNESS ; SUPERINTENDENT 
OF PARKS 


The Mayor informed the Council that he had been advised that 
Mr. Lefeaux, the Superintendent of Parks, was presently ill in 
hospital . 

MOVED by Aid. Gibson, 
SECONDED by Aid. Pendakur, 

THAT the Council express to Mr. Lefeaux its best wishes for 
his speedy recovery. 

- CARRIED UNANIMOUSLY 

ADOPTION OF MINUTES 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Pendakur, 

THAT the Minutes of the Regular Council Meeting dated 
April 30, 1974, be adopted, with the exception of the 'In Camera' 
portion. 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Pendakur, 

THAT the Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 

DELEGATIONS AND UNFINISHED BUSINESS 

1. Park Board; 

Various Matters 

At the Council meeting of April 9, 1974, the following subjects 
were brought to the attention of Council, and the Park Board was 
requested to appear before Council in explanation of these matters; 

(a) Vanier Park - Proposed Restaurant 

Commissioner McCreery advised that a request had been 
received from a private restaurant owner to locate a restaurant 
in the general area of Vanier Park. The Park Board had requested 
the staff to assess the request and report on the feasibility and 
desirability of locating restaurants in the parks system. 


cont ' d. . . . 
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DELEGATIONS AND UNFINISHED BUSINESS (cont'd) 

Park Board: Various Matters 
(continued) 


(b) Increased Admission - 
Vancouver Public Aquarium 

Commissioner McCreery explained that the Aquarium had 
asked the Park Board to increase the present admission fees for 
children and senior citizens from 25C to 50<? per child and from 
10<? to 25<? for senior citizens. The group rate for children had 
also been increased from 10<: to 25<? . It was explained that the 
Park Board had previously rejected an increase in admission but 
after an explanation, finally agreed to the increase. 

MOVED by Aid. Rankin, 

THAT the Park Board be urged to not permit an increase of 
admission fees to the Aquarium for children and senior citizens. 

- CARRIED 

(Aldermen Bowers, Massey and Mayor Phillips voted 
against the motion) 

(c) Van Dusen Botanical Gardens - Donation 
from MacMillan Bloedel Limited 


Commissioner McCreery introduced representatives from 
MacMillan Bloedel Limited and the architect responsible for 
the proposed forest and forestry exhibit which will be built 
and maintained in the Van Dusen Botanical Gardens. Slides 
were shown, a model displayed and an illustrative proposal 
circulated on the project. 

Council was advised that MacMillan Bloedel will be responsible 
for the basic upkeep of the project on a continuing basis and 
that a detailed submission in this regard will be made to the Park 
Board . 

MOVED by Aid. Massey, 

THAT the Council extend a vote of appreciation to MacMillan 
Bloedel Limited for its generous gift of a forestry exhibition 
for the Van Dusen Botanical Gardens. 

- CARRIED UNANIMOUSLY 


2 . Store Closing Hours 

Council on April 2, 1974, deferred consideration of a clause 
of the Finance and Administration Committee report on store 
closing hours, pending the hearing of a delegation from the Barbers' 
Union Local 120. Mr. J. Richardson, Secretary of the organization, 
appeared and spoke against changing the existing by-law which 
requires that barber shops be closed for one full business day 
each week. 

Two representatives of men's hairstylist shops also addressed 
Council. Mr. G. Passegger suggested that the matter be referred 
back to the Finance and Administration Committee for futher study 

because he was unprepared to speak in detail to the matter. 
The other representative urged the Council to repeal the existing 
by-law with respect to barber shops hours of business. 

MOVED by Aid. Bowers, 

THAT, as recommended by the Finance and Administration Committee 
no further action be taken in regard to the Shops Closing By-law, 
except further consideration be given to Part II of the By-law. 

- CARRIED UNANIMOUSLY 


cont'd. . . . 
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DELEGATIONS AND UNFINISHED BUSINESS (cont'd) 

Store Closing Hours 
(continued 


MOVED by Aid, Bowers, 

THAT in regard to Part II of the By-law that regulates the 
hours of business of barber shops, the Corporation Counsel be 
instructed to draft an amendment to the By-law which will repeal 
the requirement that barber shops be closed for one full business 
day each week. 

- LOST 

(Aldermen Gibson, Hardwick, Marzari, Massey, Rankin and 
Volrich voted against the motion. ) 

(Alderman Harcourt was given permission by Council to abstain from 
voting because of his previous business involvement with the 
parties concerned.) 

It was agreed to defer consideration of the following 
Unfinished Business Items, pending the hearing of delegations 
this evening. 

3. W.C.T.U. Brief re Alcohol Problem 

4. 1974 Civic Grant Requests: Social Services - Appeals 

5. Civic Grant Request: Appeal Folkfest '74. 

COMMUNICATIONS OR PETITIONS 

1. Setting of Date re License Appeal: 
Tattoo Parlour, 15 Blood Alley 

The Council noted the following communication dated May 2, 1974, 
from Mr. Bryan Zuk: 

"I wish to appeal the decision of the Chief License 
Inspector who has turned down my application to carry on the 
business of a tattoo parlour at 15 Blood Alley, Vancouver. 
I am enclosing a photocopy of the letter of Mr. Harrell to 
indicate the basis for his refusal. 

I have all my equipment purchased and at the present 
time, in answer to the medical question which appears to be 
based on the fact that tattooing under unsanitary conditions 
causes infectious hepatitis, I can assure you that this is 
well-known to tattoo artists and at the present time we now 
have sterilizing equipment which absolutely ensures that all 
the needles will be used under the most sterile conditions. 

I would wish to appear in person before City Council 
to contest this rejection of my licence." 


MOVED by Aid. Hardwick, 

THAT Mr. Zuk be permitted to appear before Council to speak 
against the rejection of his license application, and the 
arrangements in this regard be left in the hands of the City Clerk. 


- CARRIED UNANSIMOUSLY 


3;30 
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COmUNICATIONS OR PETITIONS (cont'd) 

2. Delegation Request re Use of 
New Provincial Courts Building 

Council noted a letter from the Downtown Eastside Residents' 
Association dated April 28, 1974, requesting to appear before the 
Council as a delegation on the use of the new Provincial Courts 
Building for low-income and elderly citizens' housing. Following 
discussion regarding the new building, it was 

MOVED by Aid. Rankin, 

THAT the City of Vancouver express to the Provincial 
Government its preference for the use of this building as a Courthouse 
and ; 

FURTHER THAT the Provincial Government be requested to 
purchase the building at cost from the City. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Hardwick, 

THAT the letter from the Downtown Eastside Residents' Associ- 
ation be received. 

- CARRIED UNANIMOUSLY 

3. Grant Request: Variety 
Club Telethon 

The Council noted a copy of a letter from the Variety Club 
Telethon dated November 16, 1973, in which the organization is 
requesting a grant of $13,000 in connection with the fund-raising 
concert which was held early this year in the Queen Elizabeth 
Theatre. Council was advised that the organization is requesting 
to appear as a delegation on the matter. 

MOVED by Aid. Pendakur, 

THAT the delegation request of the Variety Club Telethon be 
granted and arrangements be left in the hands of the City Clerk. 

- CARRIED UNANIMOUSLY 

BOARD OF ADMINISTRATION, DEPARTMENT AND OTHER REPORTS 

A. BOARD OF ADMINISTRATION 

GENERAL REPORT, May 3, 19 74 

Works and Utility Matters 
(May 3, 1974) 

The Council considered this report which contains two 
clauses identified as follows: 

Cl. 1: Closure of Portion of Maple Street between 

6th and 7th Avenues 
Cl. 2: Street Closure - Columbia Street from 

Alexander Street to Powell Street 

The Council took action as follows: 

Closure of Portion of Maple Street 
between 6th and 7th Avenues (Clause 1) 

MOVED by Aid. Har court, 

THAT the recommendations of the Board of Administration contained 
in this Clause be approved. 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 


cont ' d. . 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

Works and Utility Matters 
May 3, 1974 (continued) 

Street Closure - Columbia Street from 
Alexander Street to Powell Street 
(Clause 2) 


MOVED by Aid. Har court, 

THAT the recommendation of the Board of Administration 
contained in this Clause be approved. 

- CARRIED UNANIMOUSLY 


Building and Planning Matters 
(May 3, 1974) 

The Council considered this report which contains four 
clauses identified as follows: 

CI. 1: Street Naming Committee 
CI. 2: Strata Title Application 

at 444 East 6th Avenue 
Cl. 3: Strata Title Application 

at 2255 West 5th Avenue 
Cl. 4: Strata Title Application 

at 813 East Broadway 

The Council tpok action as follows: 

Street Naming Committee 
(Clause 1) 


MOVED by Aid. Gibson, 

THAT no action be taken with respect to the renaming of the 
portion of Granville Street referred to in this Clause. 

- CARRIED 

(Alderman Bowers and Mayor Phillips voted against the 
motion) 

Strata Title Application - New Construction 
at 444 East 6th Avenue (Clause 2) 


MOVED by Aid. Pendakur, 

THAT the application of J.H.D. Investments Limited, under 
the Strata Titles Act re new Apartment Construction at 444 East 
6th Avenue, be approved, subject to application of relevant 
By-laws . 

- CARRIED UNANIMOUSLY 

Strata Title Application - New Construction 
at 2255 West 5th Avenue (Clause 3) 


MOVED by Aid. Pendakur, 

THAT the application of Pacific Strata Services Ltd. , under 
the Strata Titles Act re new Apartment Construction at 2255 West 
5th Avenue, be approved, subject to application of relevant 
By-laws . 

- CARRIED UNANIMOUSLY 

Strata Title Application - New Construction 
at 813 East Broadway (Clause 4) 

MOVED by Aid. Pendakur, 

THAT the application of C.K. Developments Ltd. , under the 
Strata Titles Act re new Apartment Construction at 813 East Broadway, 
be approved, subject to application of relevant By-laws. 


- New Construction 

- New Construction 

- New Construction 


- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 


Finance Matters 
(May 3, 1974) 

The Council considered this report which contains two clauses 
identified as follows: 

CI. 1: Investment Matters (Various Funds) 
March, 1974 

CI. 2: Social Planning Department, Staffing Requirement 

The Council took action as follows: 

MOVED by Aid. Harcourt, 

THAT the recommendations of the Board of Administration 
contained in Clauses 1 and 2, be approved. 

- CARRIED UNANIMOUSLY 

Personnel Matters 
(May 3, 1974) 

The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Position of Chief License Inspector 
Cl. 2: Summer Hours, 1974 - Inside and 

Related Staff 
Cl. 3: City Engineer - Retirement 

The Council took action as follows: 

Position of Chief License Inspector 
(Clause 1) 


MOVED by Aid. Hardwick, 

THAT the first paragraph of the recommendation of the Board 
of Administration contained in this Clause be referred back to the 
Finance and Administration Committee for further consideration and 
report, and that Dr. Bryson be appointed Acting Chief License 
Inspector and Business Tax Collector in the interim. 

- CARRIED 

(Aldermen Bowers, Harcourt and Rankin voted against the 
motion) 

Summer Hours, 1974 - Inside and 
Related Staff (Clause 2) 


MOVED by Aid. Hardwick, 

THAT the recommendations of the Board of Administration 
contained in this Clause be approved. 

- CARRIED UNANIMOUSLY 

City Engineer - Retirement (Clause 3) 

MOVED by Aid. Hardwick, 

THAT this clause be received for information, and the Council 
express to Mr. G. Lawson the Council's appreciation for his long 
and valuable service to the City, and 

FURTHER THAT the Mayor arrange for an appropriate occasion 
to recognize Mr. Lawson' s service. 


- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

Property Matters 
(May 3, 1974) 

The Council considered this report which contains two clauses 
identified as follows: 

CI. 1: Rental Review, City Lots 17-19, Block A2 , D.L. 2037 

260 Terminal Avenue 
Cl. 2: Authority to Demolish 3675 Ellis Avenue 


The Council took action as follows: 


MOVED by Aid. Har court, 

THAT the recommendations of the Board of Administration 
contained in Clauses 1 and 2, be approved. 

- CARRIED UNANIMOUSLY 


B. DEPARTMENT GENERAL 
REPORT, May 3, 1974 

Finance Matters 
May 3, 1974 

MOVED by Aid. Marzari, 

THAT the recommendation of the Director of Social Planning 
contained in this report with respect to Information Centres, be 
approved . 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 


C. Report of Standing Committee on 
Social Services, April 25, 1974 

The Council considered this report which contains five clauses 
identified as follows: 


Cl. 1: Inventory of Temporary and Emergency Accommodation 
in Vancouver 

Cl. 2: Grant Request - Opportunities Rehabilitation 
Workshop 

Cl. 3: D.E.R.A. Request for Temporary Use of Proposed "Hard 

to House' Residence Site as Allotment Garden 
Cl. 4: Possible Day Care Sites 

Cl. 5: God's Rescue Mission - 1974 Grant Request 


The Council took action as follows: 

Inventory of Temporary and Emergency 
Accommodation in Vancouver (Clause 1) 


MOVED by Aid. Rankin, 

THAT this Clause be received for information. 

- CARRIED UNANIMOUSLY 

Grant Request - Opportunities 
Rehabilitation Workshop (Clause 2) 

MOVED by Aid. Rankin, 

THAT the recommendation of the Committee contained in this 
Clause, be approved. 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 


cent ' d . 
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UNFINISHED BUSINESS (Cont'd. ) 

It was agreed to defer the following matters, pending the 
hearing of delegations later this day: 

(a) Rezoning: N/W Corner of 2nd Avenue and Victoria 
Drive 

(b) Grant: Vancouver Neurological Centre 

(c) Proposed Beautif ication Project: East Gastown 

(d) Proposed Beautif ication Project: Hastings Street 

(e) Vancouver Firefighters' Union: Fireboat J.H. Carlisle 


COMMUNICATIONS OR PETITIONS 

1. Originating Notice of Motion: Court 
Action re Riot Control Equipment 

His Worship the Mayor submitted a communication advising of 
Court action being taken against the Mayor, Board of Police 
Commissioners and the City of Vancouver, by an 'Originating Notice 
of Motion' on the subject of riot control equipment. 

His Worship expressed the view the Corporation Counsel should 
enter the necessary defence on behalf of the City and the Mayor, 
and the Police Commission be authorized to retain independent 
counsel . 

It was agreed to defer this matter until the afternoon 
proceedings later this day to allow Members of Council an opportunity 
to study the information. 

(See Pages 16 & 17) 


BOARD OF ADMINISTRATION AND OTHER REPORTS 

A. General Report, June 12, 19 70 

Works and Utility Matters 

(i) Air Pollution Control - 

Mr. J. Marunchak (Clause 2 ) 

MOVED by Aid. Bird, 

THAT this clause be adopted, on the understanding that the 
communication from Mr. Marunchak also be referred to the Greater 
Vancouver Regional District. 


- CARRIED 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

Report of Standing Committee on 
Social Services, April 25, 1974 
(continued) 


D.E.R.A. Request for Temporary Use of 
Proposed 'Hard to House' Residence Site 
as Allotment Garden (Clause 3) 


MOVED by Aid. Rankin, 

THAT the recommendation of the Committee contained in this 
Clause be approved. 

- CARRIED UNANIMOUSLY 

Possible Day Care Sites 
(Clause 4) 


It was noted in this Clause that Alderman Marzari had agreed 
to look at the Park Superintendent's residence as to its suitability 
for a day care centre. Alderman Marzari reported this day that it 
was most suitable and would be most appropriate as a day care centre. 

MOVED by Aid. Marzari, 

THAT in respect to the Park Superintendent's residence on 
Lagoon Drive, the Supervisor of Property and Insurance meet with 
the Park Board with a view to obtaining approval to convert the 
premises for use as a day care centre with appropriate . leasing 
arrangements . 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Rankin, 

THAT the remaining recommendation of the Committee in this 
Clause be approved, and the resolution be received for information. 

- CARRIED UNANIMOUSLY 

God's Rescue Mission - 1974 
Grant Request (Clause 5) 

MOVED by Aid. Rankin, 

THAT a grant of $4,000 to the God's Rescue Mission for 1974 
be approved subject to cost-sharing under C.A.P. 

- LOST NOT HAVING RECEIVED 
THE REQUIRED MAJORITY 

(Aldermen Bowers, Massey and Volrich voted against the 
motion) 

MOVED by Aid. Bowers, 

THAT the recommendations as contained in this Clause be 
approved . 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 

(During consideration of the foregoing report. Alderman 
Pendakur left the meeting.) 

RECOGNITION - Mr. Milton M. Harrell, 
Chief License Inspector & Business 
Tax Collector 


At this point in the proceedings, the Council recognized 
Mr. Milton M. Harrell, the City's Chief License Inspector and 
Business Tax Collector who was accompanied by Mrs. Harrell 
and their two daughters. 

The Mayor commended Mr. Harrell on his contribution to the 
City and his years of service, and presented him with gold cuff 
links and an appropriate certificate. 


Council recessed at approximately 3:45 p.m. 
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The Council reconvened at approximately 4:05 p.m. in open 
session in the Council Chamber with the same members present with 
the exception of Alderman Pendakur. 

BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

D. Report of Standing Committee 
on Community Development, 
April 25, 1974 

The Council considered this report which contains three clauses 
identified as follows: 

CI. 1: Rivtow Straits 

Cl. 2: Urban Open Space - West Broadway and 

MacKenzie Streets 
Cl. 3: Condition for the Sale of Lots in the 

Adanac Area 

The Council took action as follows: 

MOVED by Aid. Volrich, 

THAT the recommendations of the Committee contained in Clauses 
1, 2 and 3 be approved. 

- CARRIED UNANIMOUSLY 

E. Report of Standing Committee 
on Waterfront, April 25, 1974 

MOVED by Aid. Rankin, 

THAT this report of the Committee with respect to a Draft 
Sign By-law be received for information. 

- CARRIED UNANIMOUSLY 


F. Report of Standing Committee 
on Finance & Administration, 
May 2, 1974 

The Council considered this report which contains six clauses 
identified as follows: 


Cl. 1: "Step '74" Student Summer Employment 
Cl. 2: Potential Changes in Taxation Policy 
Cl. 3: Property Tax Exemption - Metropolitan 

Co-operative Theatre Society 
Cl. 4: Proposed Major Study re Indemnities 

for Mayor and Aldermen 
Cl. 5: Indemnities for 1974 for Park Board 

Commissioners 
Cl. 6: V.T.R. Equipment Presentation 


The Council took action as follows: 


MOVED by Aid. Bowers, 

THAT Clauses 1, 4 and 6 of this report be received for 
information. 

- CARRIED UNANIMOUSLY 

Potential Changes in Taxation 
Policy (Clause 2) 

MOVED by Aid. Bowers, 

THAT the recommendations of the Committee contained in this 
Clause be approved. 

- CARRIED 


(Aldermen Gibson, Hardwick and Rankin voted against the 
motion) 


\ 

\ 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

Report of Standing Committee 
on Finance & Administration, 
May 2, 1974 (continued) 

Property Tax Exemption - Metropolitan 
Co-operative Theatre Society (Clause 3) 

MOVED by Aid. Bowers, 

THAT the recommendation of the Committee contained in this 
Clause be approved. 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 

Indemnities for 1974 for Park 
Board Commissioners (Clause 5) 

MOVED by Aid. Massey, 

THAT the Provincial Government be requested to amend the 
Vancouver City Charter whereby the limit of the indemnities to 
the Park Board Commissioners will be removed and left to the 
discretion of Council by means of a By-law. 

- LOST 

(Aldermen Gibson, Hardwick, Marzari , Rankin and Volrich 
voted against the motion) 

MOVED by Aid. Hardwick, 

THAT the Provincial Government be requested to amend the 
Vancouver City Charter to increase the indemnities to Park Board 
Commissioners up to an amount of $2,000. 

- CARRIED UNANIMOUSLY 

(During consideration of the foregoing report. Alderman 
Pendakur returned to the meeting.) 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Hardwick, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Gibson, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 

BY-LAWS 

1. BY-LAW TO LEVY A RATE ON PROPERTY TO 

RAISE MONIES TO BE PAID TO THE GREATER 
VANCOUVER REGIONAL DISTRICT 


MOVED by Aid. Bowers, 
SECONDED by Aid. Hardwick, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Bowers, 
SECONDED by Aid. Hardwick, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 
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BY-LAW (cont'd) 

2. BY-LAW TO LEVY A RATE ON PROPERTY TO 
RAISE MONIES REQUIRED TO BE PAID TO 
THE GREATER VANCOUVER REGIONAL HOSPITAL 
DISTRICT 


MOVED by Aid. Bowers, 
SECONDED by Aid. Volrich, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was, 

MOVED by Aid. Bowers, 
SECONDED by Aid. Volrich, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

3. BY-LAW TO REGULATE THE POSSESSION 
OF KNIVES ON STREETS 


MOVED by Aid. Volrich, 
SECONDED by Aid. Bowers, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was, 

MOVED by Aid. Volrich, 
SECONDED by Aid. Bowers, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

MOTIONS 

1. Closure of Portion of Maple Street 
Between 6th and 7th Avenues 


MOVED by Aid. Rankin, 
SECONDED by Aid. Volrich, 
THAT WHEREAS 

1. The City of Vancouver is the owner of all the streets and 
lanes lying within the limits of the City of Vancouver; 

2. Shalom Branch No. 178 Building Society is the owner of the 
property on the west side of Maple Street, namely Lot "E", Block 
285, District Lot 526, Plan 15315 upon which they are going to erect 
a Senior Citizens' Home. 

3. If a portion of Maple Street between 6th Avenue and 7th 
Avenue adjacent to said Lot "E" is added to said Lot "E" to create 
a larger site, the Provincial Government is prepared to support 

a development for Senior Citizens on the enlarged site. 

4. A portion of Maple Street between 6th Avenue and 7th Avenue 
is surplus to the City's highway requirements; 

THEREFORE BE IT RESOLVED THAT the hereinafter described portion of 
road be closed, stopped up and conveyed to the owner of abutting 
Lot "E", Block 285, District Lot 526, said portion of road described 
as follows: 

cont d. . . . 
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MOTIONS (cont'd) 

Closure of Portion of Maple Street 
Between 6th and 7th Avenues (continued) 


COMMENCING at the southeasterly corner of Lot "E", Block 
285, District Lot 526, Plan 15315; 

THENCE North 240.08 feet, more or less, following in the 
easterly limit of said Lot "E" to the northeasterly corner of 
said Lot "E", 

THENCE S 89° 59' 40" E, 40 feet, following in the easterly 
production of the northerly limit of said Lot "E". 

THENCE South 112.08 feet, following in a line drawn parallel 
to the easterly limit of said Lot "E" . 

THENCE southeasterly in the arc of a tangential incular 
curve of radius 18 feet, 28.27 feet. 

THENCE East 22 feet more or less to intersection with the 
westerly limit of Lot 20, Block 286 said District Lot 526 at a 
point 2 feet south of the northwesterly corner of said Lot 20. 

THENCE South 110 feet, more or less, following in the west- 
erly limit of said Lot 20 to the southwesterly corner of said Lot 
20. 

THENCE West 80 feet more or less to the point of commence- 
ment . 

The same as shown outlined red on plan prepared by A. Burhoe, 
B.C.L.S., dated April 25, 1974 and marginally numbered LE 3999 a 
print of which is hereunto annexed. 

AND BE IT FURTHER RESOLVED THAT the said closed road be subdivided 
with adjacent said Lot "E" . 


- CARRIED UNANIMOUSLY 

ENQUIRIES AND OTHER MATTERS 


Alderman Hardwick - reminded the Council of a meeting re 

G.V.R.D. Regional G.V.R.D. Regional Planning Strategy 

Planning Strategy to be held on Wednesday, May 8, 1974, 

and suggested that all members of 
Council attend if possible, as a 
number of the items to be discussed 
are pertinent to Vancouver planning, 
e.g., transit routes. 


The Council recessed at approximately 4:40 p.m. to reconvene 
'In Camera' at 7:15 p.m. 
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The Council reconvened at approximately 7.35 p.m. in the 
Council Chamber, with Mayor Phillips in the Chair and the following 
members present: 

PRESENT: Mayor Phillips 

Aldermen Bowers, Gibson, Harcourt, Hardwick, 
Marzari, Massey, Pendakur, Rankin 
and Volrich 


ABSENT: 


Alderman Linnell (Leave of Absence) 


UNFINISHED BUSINESS AND 
DELEGATIONS 


1 . Woman's Christian Temperance Union 

Mrs H.S. Rogers of the W.C.T.U. appeared before Council 
as a delegation, speaking in support of her Organization's brief 
on the topic " Alcohol is Canada's Most Serious Non-Medical Drug 
Use Problem". It was advised that copies of this submission had 
been forwarded to the Provincial and Federal Governments, and 
particular reference was made to the following recommendations 
contained in the submission: 

1. That a province-wide and/or nation-wide educational 
campaign, similar to Canada's anti-smoking, and France's 
anti-alcohol campaigns be started. 

2. That those families with an alcoholic member be recognized 
and treated before he and all the other members of his 
family are severely damaged. 

3. That the Liquor Industry be requested to assume some 
responsibility for the social damage caused by the 
sedative-hypnotic drug, alcohol.. 

4. That the Liquor Industry be compelled to label the 
contents of all Canadian and imported bottles and cans 
containing alcohol, with the warning that alcohol is 

a sedative-hypnotic drug., 

5. That a ban on tobacco and alcohol ad vertising be 
reconsidered . 

6. That Business and Industry be encouraged to detect and 
arrest alcoholism in the early stages. . 

7. "The federal health department is anxious to finance 
alcohol-related research and rehabilitation programs." 
(Sun, Feb 12/1974, p. 12) That acti9n be taken in this 
respect by the B.C. Government. 

MOVED by Aid. Pendakur 
SECONDED by Aid. Rankin 

THAT the submission from the Woman's Christian Temperance 
Union be received and recommendations 1 - 7 as quoted above, be 
endorsed , 

- (amended) 

MOVED by Aid. Volricb (in amendment) 
SECONDED by Aid. Bowers 

THAT the foregoing motion by Alderman Pendakur be amended 
by excluding recommendations 4 and 5 from the endorsation. 

- CARRIED 

(Aid. Gibson, Rankin and Harcourt voted against 
the motion) 


CONTINUED. 
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Woman's Christian Temperance Union (Contd) 

The Motion, as amended and reading as follows, was put 
and CARRIED: 

MOVED by Aid. Pendakur, 
SECONDED by Aid. Rankin 

THAT the submission from the Woman's Christian Temperance 
Union be received and the following recommendations be endorsed: 

That a province-wide and/or nation-wide educational 
campaign, similar to Canada's anti-smoking, and France's 
anti-alcohol campaigns be started. 

That those families with an alcoholic member be recognized 
and treated before he and all the other members of his 
family are severely damaged. 

That the Liquor Industry be requested to assuae sone 
responsibility for the social damage caused by the 
sedative-hypnotic drug, alcohol . - 

That Business and Industry be encouraged to detect and 
arrest alcoholism in the early stages. 

"The federal health department is anxious to finance 
alcohol-related research and rehabilitation programs." 
(Sun, Feb 12/1974, p. 12) That action be taken in this 
respect by the B.C. Government. 

- CARRIED 

(Aid. Bowers and Massey voted against the motion 
as amended) 


1974 Civic Grant Requests 
Social Services - Appeals . 

Council, on April 23, 1974, when considering a joint report 
from the Finance and Administration and Social Services Committees 
dated April 11, 1974, received recommendations in the report 
proposing "no action" on certain grant requests. Council also 
agreed to hear any organizations who wished to appeal the decisions 
of Council made on April 23, 1974. 

Pursuant thereto. Council heard the following delegations 
and took action as noted: 

a . Vancouver People's Law School. 

Mrs Diana Davidson, representing the organization, spoke 
in support of its request for $16 , 80p, and answered questions 
with respect to the functions of the school. 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Gibson, 

THAT a grant of $16,800 be approved to the Vancouver 
People's Law School, for one year, on a non-recurring basis. 

- LOST 

(Aid. Bowers, Massey, Pendakur, Volrich and the 
Mayor, voted against the motion) 

MOVED by Aid. Bowers 
SECONDED by Aid. Massey 

THAT a grant of $10,000 be approved to the Vancouver 
People's Law School, for one year, on a non-recurring basis. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY. 
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b. B.C. Civil Liberties Association. 


Dr. Robson, representing the organization, spoke in support 
of its $10,000 grant request and gave details of the group's 
budget . 

MOVED by Aid. Bowers, 
SECONDED by Aid. Rankin 

THAT a grant of $5,000 to the B.C. Civil Liberties Association 
be approved . 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY. 


c. Society for the Prevention 

Cruelty to Animals. (S.P.C.A. ) 

Council on April 23, 1974 had approved a grant of $6,600 
to this organization. Mr. Holmes requested consideration of 
an additional grant of $2,400 to permit the organization to 
continue its operation within the City. On a question raised, 
Mr. Holmes indicated his organization would be prepared to 
take over the operation of the City Pound, providing certain 
existing policies were changed. 


MOVED by Aid. Hardwick 
SECONDED by Aid. Rankin 

THAT an additional grant of $2,400 to the Society for the 
Prevention of Cruelty to Animals, be approved. 


- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY. 


d . Elizabeth Fry Society . 

Mrs Allerdice gave details of the functions of the 
organization and advised that a grant of $12,975 requested was 
primarily for rehabilitation of shoplifters. 

MOVED by Aid . Marzari 
SECONDED by Aid . Gibson 

THAT a grant of $10,000 to the Elizabeth Fry Society be 
approved on a one year non-recurring basis, subject to C.A.P. 
cost-sharing . 

- LOST 

(Aid. Bowers, Harcourt, Hardwick, Pendakur, 
Rankin, Volrich and the Mayor, voted 
against the motion) 


e . Western Institute for the Deaf . 

Dr. Robinson, representing the organization, spoke in 
support of its grant request for $12,000, and gave particulars 
of funding from the senior governments. 

MOVED by Aid. Rankin 
SECONDED by Aid. Hardwick 

THAT a grant of $7,700 to the Western Institute for the 
Deaf, be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY. 
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f . B.C. Borstal Association 

Mr. K. Maddison, representing the association, spoke in 
support of its request for a $3,600 grant, advising that it 
was for capital improvements and, therefore, the request would 
not be on an annual basis. 

MOVED by Aid. Hardwick 
SECONDED by Aid. Gibson 

THAT a grant of $3,600 to the B.C. Borstal Association 
be approved . 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY. 


Folkfest '74 . 

Council, on April 23, 1974, when considering a grant 
request from the Folkfest '74 organization, passed the following 
motion: 

"That a city grant of $10,000 be approved to 
the Folkfest and an additional amount of up 
to $10,000 be granted on a matching basis 
with local merchants." 

Mr. Rogan, representing the organization, addressed 
Council, appealing its decision with respect to this grant and 
requesting an outright grant of $20,000. 

MOVED by Aid. Pendakur 
SECONDED by Aid. Bowers 

THAT the motion of Council of April 23, 1974, on this 
matter be amended by deleting the conditions re the additional 
amount of $10,000, so that a total grant of $20,000 is contributed 
by the City. 

- CARRIED BY THE 
REQUIRED MAJORITY. 

(Aid. Rankin voted against the motion) 


NEW BUSINESS 

Vancouver Police Union - Strike Notice . 

Council discussed a news media report which indicated 
that the Vancouver Police Union intends serving 72 hour strike 
notice on the City, as talks between the Union and the mediator 
had broken down. Concern was expressed on the possibility of 
a walk-out by the City's police force. 


The Council adjourned at approximately 9,15 p,m, 


The foregoing are Minutes of the Regular Council Meeting 
of May 7, 1974, adopted on May 14, 1974. 


^ MAYOR 

^^^^^ ^ 

^,.^PUTY CriTY CLERK 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (Cont'd. ) 

Works and Utility Matters (Cont'd. ) 

(ii) Joint Study of P.N.E. Parking (Clause 3) 

MOVED by Aid. Hardwick, 

THAT this clause be adopted on the understanding that all data 
gathered in connection with this study will become the property of 
the City of Vancouver and the Pacific National Exhibition, and be 
in the public domain. 

- CARRIED 


(iii) Balance of Works and Utility Matters 

MOVED by Aid. Bird, 

THAT, in respect of the report of the Board of Administration 
(Works and Utility matters), dated June 12, 1970, Clauses 1 and 5 
be adopted and Clause 4 received for information. 

- CARRIED 


Building and Planning Matters 

(i) Application to amend text of Zoning and Development 
By-law #3575 relating to Height Limits in C-2 
Commercial Districts (Clause 2) 


MOVED by Aid. Hardwick, 

THAT this clause be adopted, after including the following in 
the proposed amendment to Section 1, Subsection F: 

'As a matter of course, the Technical Planning Board shall 
notify adjoining owners.' 

- CARRIED 


(ii) Low Rental Accommodation for 
Old Age Pensioners (Clause 3) 

In considering this clause of the Board of Administration 
report (Building and Planning matters) , the report of the Director 
of Planning is noted in respect of a letter from Mrs. Jennifer M. 
Goddard in the matter of obtaining additional accommodation for 
pensioners. The following is extracted from the report of the 
Director of Planning: 

"Mrs. Goddard proposes that the City pass a by-law requiring 
all landlords to make one suite in 25 or 30 available at a 
rental not exceeding $65.00 per month for senior citizens. 
She further suggests that apartment owners be offered a 
tax incentive or subsidy on such suites. 

Such arrangements would be possible under Section 35 of the 
present legislation. However, we are advised that such an 
arrangement would have to be negotiated, that a by-law 
imposing such a requirement would not be possible under 
existing legislation. 

The system of rent supplements has been utilized in the 
United States and to some degree in Ontario. The basic 
arrangement is that the housing authority contracts with 
private owners for an agreed number of units and agrees to 
pay them the regular rent. The difference between the rent 
paid by the low income occupant and the regular rent is 


. . . Cont'd. 
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WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 

RECOMMENDATIONS ; 

1 . Closure of Portion of Maple Street Between 6th and 7th Avenue 

The City Engineer reports as follows: 

"The following is an excerpt from Council minutes of April 9, 197^: 

•Council considered a report from the City Engineer dated 
April 5, concerning a proposal from the Shalom Branch of 
the Royal Canadian Legion to purchase part of Maple Street, 
between 7th Avenue and railway right-of-way to be used as 
part of a site for a Senior Citizens' Home. The report 
commented on the proposal with respect to Traffic, Develop- 
ment Opportunity and Utilities. Council also noted a letter 
from Adolph Ingre, Consulting Engineers for the Royal 
Canadian Legion applying for the sale of this part of Maple 
Street for one dollar. The letter indicated that the 
Provincial Government is prepared to support a development 
of three or four storeys in height with a grant of one-third 
of costs on an enlarged site. This would lead to a substan- 
tial reduction in rents as compared to a previously proposed 
high-rise development on the original site. 

MOVED by Aid. Bowers-, 

That the City sell the site, as per request from 
the Shalom Branch of the Royal Canadian Legion for one 
dollar, to allow construction of a Senior Citizens' Home 
to take place, subject to: 

(a) the satisfaction of the City Engineer in 
in relation to utilities services, 

(b) the Organization paying any re-location costs 
involved, 

(c) the project proceeding as proposed.' 

CARRIED UNAKIMOUSJ.i 

Both the City Engineer and Adolph Ingre understood at the time 
the report was prepared that C.M.H.C. were developing the east side of Maple 
Street between 6th Avenue and 7th Avenue. This is not so as they are only 
building from the south side of the lane, south of 6th Avenue to 7th Avenue. 
With private ownership of the lot on the southeast corner of 6th Avenue, the 
closing of any part of the Maple Street - 6th Avenue intersection is not 
practical and access has to remain over the east half of Maple Street from 
6th Avenue to the lane south. Mr. Ingre is aware of these changes and is 
in agreement with them. 

I RECOMMEND that the motion passed April 9th, 1974. be rescinded. 

I further RECOMMEND that all that portion of road shown outlined 
red on plan marginally numbered LE3999 be closed, stopped up and conveyed to 
the abutting owner on the west side of Maple Street subject to the following 
conditions: 

(a) 
(b) 

(c) 


(d) 


(e) 


The cost of the closed road be one dollar. 

A right-of-way be granted the City for underground utilities. 

The cost of removal or rerouting of any utilities and all 
costs to physically effect the closing of the street to be 
to the applicants account. 

The surplus portion of road be added to the abutting property 
on the west side of the street by a subdivision plan satis- 
factory to the Approving Officer. 

Any acreenent to be satisfactory to the Director of Legal 
Services and the City Engineer." 


Your Board RECOMMENDS that the foregoing be approved. 
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2. Street Closure - Columbia Street from Alexander Street 
to Powell Street 


The City Engineer reports as follows: 

"In a letter dated April 22, 1974, Seventh Wave Films Limited, 1251 
Howe Street, Vancouver, B. C. requested that Colvimbia Street from 
Alexander Street tx? Powell Street be closed to vehicular traffic on Sunday 
May 12, 1974 from 7:00 a.m. to 2:00 p.m. 

The purpose of the street closure is to provide an area where a 
traffic *jam' may be staged and filmed for inclusion in a feature film. 

There are no objections to the proposal from a Police Department 
or Traffic Engineering standpoint, and transit is not affected. 

Accordingly, it is RECOMMENDED that Seventh Wave Films Limited 
be permitted to close to vehicular traffic, Columbia Street from Alexander 
Street to Powell Street on Sunday May 12, 1974 from 7:00 a.m. to 2:00 p.m. 
subject to the following conditions: 

1. The applicants enter into an arrangement satisfactory to the 
Corporation Counsel indemnifying the City against any claims 
that may arise from the street closure. 

2. The cost of temporary traffic controls be borne by the applicant. 

3. The cost of any street cleaning required over and above normal 
street cleaning be borne by the applicant. " 

Your Board RECOMMENDS that the foregoing recommendations of the 
City Engineer be approved. 


COUMGL ACriOfJ SEE PA6E(S)..;^SIl 
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BUILDING AND PLANNING MATTERS 


RECOMMENDATION 


1. Street Naming Committee 


The City Clerk reports as follows: 

"A meeting of the Street Naming Committee was held on 
Thursday, April 18, 1974. The Committee was requested by the 
City Engineer's representative to consider changing the name 
of that portion of Granville Street presently under construction 
for the Granville Transit Mall to the Granville Mall. 

The Committee RECOMMENDS that that portion of Granville 
Street from the North side of Nelson Street to the South side 
of Cordova Street be renamed Granville Mall and that the 
Corporation Counsel be requested to prepare the necessary 
amending by-law to By-Law No. 4054, being the Street Naming 
By-Law. " 


Your Board RECOMMENDS the foregoing reconmiendat ion of 
the Street Naming Committee be approved. 


CONSIDERATION 

2. Strata Title Application - New Construction 
kkk East 6th Avenue - Lot 'A', Block 102, 
D.L. 264A, Plan I5IOB 
30 Dwelling Units 
J.H.D. Investments Ltd. 

119 - 4232 Sardia Street. Burnabv. B. C. 

The Director of Planning and the Director of Finance report as follows: 

"In accordance with the City's current regulations governing the approval of 
Strata Titles Applications for new buildings, an application has been received 
from J.H.D. Investments Ltd., for approval of a Strata Plan for a new three 
storey with basement, wood frame apartment building, containing thirty (30) 
dwelling units at 444 East 6th Avenue. 

The applicants have submitted a prospectus which provides the following 
information under the appropriate sections of the regulations: 

N.B: See appendix "A" for site plan. 
Section I (2) - Financing 

The Director of Finance has reviewed the prospectus with regard to the 
financing information and finds the following: 

Subsection (a) - The true interest on financing 

The developer will endeavor to make available for purchasers mortgage 
financing at prevailing interest rates with no bonusing. However, 
the customer is entirely free to negotiate any mortgage he may wish. 

Up to $5,000.00 for second mortgage financing would be available 
through the British Columbia Homeowner Assistance Plan to those who 
qualify . 


cent '(] 
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Clause No. 2 continued 

Subsection (b) - Any bonuslng of Financing 
NIL - see above 

Subsection (c) - Details of a management contract and monthly servicing 

A management contract has been negotiated with Strataco Management 
Ltd. and will be executed when the Strata Plan has been deposited 
at the Land Registry Office. 

The contract is terminable as provided in the agreement and in 
accordance with the provisions of the Strata Titles Act. 

A copy of the proposed contract is attached to the 
prospectus . 

Monthly Maintenance Costs 

The monthly maintainance assessment ranges from a low of $33 

to a high of $55 per suite and includes the cost of the following 

items : 

General operating 

— insurance 

— management fee 

— legal fees 

— audit fee 

— stationery and bank charges 
General Maintenance 

— cleaning 

— decorating 

— structural 

— electrical 

— plumbing 

— heating 

— elevator 

— parking and miscellaneous 
Utilities 

— electricity 

— gas 

— water 

— garbage 

— intercom 

— laundry 

General Reserve 

— reserves for replacement of roof and 
common area carpeting, etc. 

Subsection (d) - Taxes and all other costs 

An estimate of the property taxes attributable to the various units, 
net of the Homeowners' Grant, range from a low of $176 net per year 
to a high of $295 net per year. 

The taxes given only apply to those qualified to receive the Home- 
owners' Grant. 

Other than property taxes referred to above and the monthly 
assessment referred to in paragraph four abo ve, there are no other 
anticipated common expenses. 


cont'd 
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Clause No. 2 continued 


Subsection (e) - Shared facilities and common areas 

The Director of Planning has examined the prospectus and plans and 
finds the following: 

a) Parking 

Each Strata lot will be assigned the exclusive use of one 
parking space In the underground parking garage. A limited 
number of additional spaces are available at additional cost. 

b) Patios and Balconies 

1) Each ground floor Strata lot will be granted exclusive 
use of the paved patio area contiguous to its' living- 
dining room. 

2) The balconies attached to and directly accessible to the 
Strata lot are for exclusive use of the Strata lot. 


Other common areas are: 


c) 

Storage Rooms 

d) 

Laundry Room 

e) 

Lobby 

f) 

Elevator 

g) 

Corridors & Stairs 

h) 

Outside Areas 


Attached to the prospectus is a copy of by-laws proposed for the 
Strata Corporation. 


Section 1 (3) - Quality of Construction 

The City Building Inspector advises that he has received a letter from 
Daine M. Sarter, Architect, in which he states that the above building 
compares favourably with the quality control standards set by the C.M.H.C., 
as contained in the Canadian Code for Residential Construction." 

Your Board recommends that the foregoing report of the Director 
of Planning and the Director of Finance be received for the 
CONSIDERATION of Council. 


3. Strata Title Application - New Construction 
2255 West 5th Avenue - Lot 'C, Block 243, 
D.L. 526, Plan 15302. 45 Dwelling Units 
Owner: Giacinto Bonan . 


The Director of Planning and the Director of Finance report as follows :- 

"In accordance with the City's current regulations governing the approval 
of Strata Title Applications for new buildings, an application has been 
received from Pacific Strata Services Ltd., 302 - 145 West 15th Street, 
North Vancouver, for approval of a Strata Plan for a new three storey 
with basement, wood frame apartment building, containing forty-five (45) 
dwelling units at 2255 West 15th Avenue. 


(BUILDING - 3) 
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Clause No. 3 continued 


The applicants have submitted a prospectus which provides the following 
information under the appropriate sections of the regulations :- 

N.B. : See appendix "A" for Site Plan. 


SECTION 1 (2) - FINANCING 

The Director of Finance has reviewed the prospectus with regard to the 
finance information and finds the following :- 

Subsection (a) THE TRUE INT E REST ON ANY FINANCING 

Subsection (b) ANY BONUSING OF FINANCING 

Units in Villa Fiorita may be purchased clear title or purchasers may 
arrange their own mortgages. Royal Trust Company will offer mortgages 
to qualifying purchasers at the interest rate current at the time of 
application and without bonusing. 

B.C. Homeowner Assistance Plan second mortgages of up to $5,000 will be 
available to qualifying purchasers. 

Subsection (c) DETAILS OF A MANAGEMENT CONTRACT AND MONTHLY SERVICING 


Property management is currently by Pacific Strata Services Ltd., a 
professional condominium management company. 

Pacific Strata Services Ltd. agrees to offer the Strata Corporation full 
management services at $5 per month for occupied units and $3 per month 
for unoccupied units still unsold and owned by the developer. 

The duties and obligations of the property manager and of the Strata 
Corporation are as detailed in the attached proposed management contract. 
According to recent amendment to the Strata Titles Act, any management 
contract may be cancelled on a 3 months' notice by the Strata Corporation. 

The estimated monthly operating expenses to Strata lot owners range from 
a low of $26.00 to a high of $49.00. 

Estimated monthly operating expenses are based on the proposed annual 
budget; amounts allowed are considered adequate by Pacific Strata 
Services Ltd. Individual strata lots are assigned their share of 
operating costs according to unit entitlement. 


ESTIMATED ANNUAL OPERATING COSTS 


B. C. Hydro: electricity for common areas plus $7,155.00 
heating for units and common areas 

Insurance: common property including liability 912.00 

Maintenance, Janitorial, gardening and supplies 5,520.00 

Water Service 673.00 

Elevator Maintenace 350.00* 

Repairs: estimated for first year only 

during building warranty period 200.00 

B. C. Tel Enterphone 530.00 

Laundry: leased equipment including repairs 

and replacement 720.00 


cent ' d 
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Clause No. 3 continued 


Garbage : 


City of Vancouver 


600.00 


Property Management 


2,700.00 


Initial Supplies & Equipment 


170.00 


Contingencies 


200.00 


$19,730. 00 


* Elevator maintenance will be $350.00 for the first year and an 

estimated $600.00 per year for subsequent year. Low cost for first 
year is due to warranty. 

Cablevision is not included. 

A proposed management contract with Pacific Strata Services Ltd. is 
attached to the prospectus. 

Subsection (d) TAXES AND ALL OTHER COSTS 

Purchasers who qualify for the B.C. Homeowner's Grant will receive a 
tax reduction of $200.00 and $50.00 additional if over age 65, plus 
$30.00 to $40.00 for the recently added school tax removal and 
resources grant. 

Estimated annual gross taxes for strata lots range between a low of 
$226.00 to a high of $341.00. The basis for the tax figure is 
information from the City of Vancouver tax department regarding 
the 1973 taxes for a comparable condominium. A 10% increase over 
this 1973 figure has been added. 

Expenses estimated above represent the total cost to a purchaser 
for taxes, maintenance of the common property, and operation of 
the Strata Corporation. 

Subsection (e) SHARED FACILITIES AND COMM ON AREAS 

The Director of Planning has examined the prospectus and plans and finds 
the following :- 

The common property of the Strata Corporation consists 
of all land contained within the Strata Plan plus all 
that portion of the building not comprised into Strata 
Lots, and includes the following facilities: 


Underground parking structure with space 
for 45 cars 

Elevator, two stairwells, and hallways 
Lobby 

Recreation room and two saunas 

Three laundry rooms, one per floor, with 
equipment leased as outlined in the 
proposed budget (see above) 

Locker room with 46 lockers 

Garbage, electrical and mechanical 
rooms 

Patios and balconies 


* 


cont 
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Clause No. 3 continued 


The limited common property consists of that portion of the 
common property which is assigned for the exclusive use of 
the owner and occupier of a particular Strata Lot, namely, 
for each and every Strata Lot: 

one parking stall in the underground 
parking structure 

one storage locker in the basement locker 
room 

one balcony or patio, specifically the 
balcony or patio adjacent to the 
Strata Lot. 


SECTION 1 (3) QUALITY OF CONSTRUCTION 

The City Building Inspector advises that he has received a letter from 
R. Rapske, Architect, in which he states that the above building 
compares favourably with the quality control standards set by the 
C.M.H.C., as contained in the Canadian Code for Residential 
Construction. " 

Your Board recommends tbat the foregoing report of the Director 
of Planning and the Director of Finance be received for the 
CONSIDERATION of Council. 


4. Strata Title Application - New Construction 
Sl3 East Broadway - Lot 'A', Block 117, 
D.L. 264A, Plan 15097, 
17 Dwelling Units, 
C.K. Developments Ltd. 

The Director of Planning and the Director of Finance report as follows: 

"In accordance with the City's current regulations governing the 
approval of Strata Title Applications for new buildings, an 
application has been received from C.K. Developments Ltd., for 
approval of a Strata Plan for a new three storey with basement, 
wood frame apartment building, containing seventeen (17) dwelling 
units at 813 East Broadway. 

The applicants have submitted a prospectus which provides the 
following information under the appropriate sections of the 
regulations: 

N.B: See appendix "A" for site plan. 

Section 1 (2) - Financing 

The Director of Finance has reviewed the prospectus with regard to the 
financing information and finds the following: 

Subsection (a) - The true interest on financing 

Purchase monies have been arranged through the Bank of Montreal, 10th 
Avenue and Granville Street Branch, Vancouver, British Columbia. 
Purchase mortgages to qualifying purchasers may be arranged to a maxi- 
mum of ninety-five per cent (95%) of value, appraised by Mortgage 
Insurance Corporation of Canada, of each Strata Lot with payment 
amortized over a period of twenty-five (25) years, subject to re- 
payment within five (5) years. The true interest charge with respect 
to such purchase mortgages shall be ten per cent (105!;) per annum, 
calculated half-yearly not in advance. The Purchasers shall be en- 
titled to arrange their own purchase mortgages if they so desire. 

cent ' d . . 
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Clause No. 4 continued 


Subsection (b) - Any bonusing of Financing 

No bonus or like cost will be charged with respect to purchase 
mortgage financing arranged through the Bank of Montreal, 
aforesaid. 

Subsection (c) - Details of a management contract and monthly 
services 

Immediately upon filing of the Strata Plan the undersigned will 
enter into a management contract with Block Bros. Realty Ltd., 
which said management contract will have an initial term of one 
(1) year and will contain, inter alia, the following terms and 
conditions : 


i) management fees payable to the Manager during the 
initial term of twelve (12) months shall not exceed 
an average of Nine dollars ($9.00) per Strata Lot 
per month (aggregate charge for such services shall 
not exceed One hundred fifty-three dollars ($153.00) 
per month) ; 

ii) the Manager shall be charged with carrying out the day 
to day management of the property and to report to the 
Strata Council from time to time with respect to details 
and costs of services provided and any recommendations 
with respect thereto; 

iii) the Manager shall be charged with enforcing the By- 
laws of the Strata Corporation and the rules and regulations 
regulating the use of the common property; 

iv) the Manager shall collect and receive all monies payable 
by the Strata Lot owners to the Strata Corporation under 
the By-laws and shall hold the same in trust for the 
Strata Corporation and to apply the same in payment of 
accounts properly incurred by or on behalf of the Strata 
Corporation; 

v) the Manager shall repair and maintain the property on 
behalf of the Strata Corporation and will arrange and 
pay for water and sewer services, garden maintenance 
garbage collection, janitorial services, property 
insurance, etc. , 

vi ) the Manager shall maintain at its own expense a comprehensive 
system of records and proper books of account reflecting all 
dealings and transactions involved in the management of the 
property and to render to the Corporation monthly management 
accounts with respect thereto; 

vii) the Manager shall prepare an estimated budget, at least 
once in each twelve (12) month period, setting forth an 
itemized statement of the estimate of all common expenses 
of the Strata Corporation for the ensuing year. 

The Purchasers' attention is drawn to Section 6, Subsection 6, of the 
Strata Titles Act, Chapter 46 of the Statutes of British Columbia, 
1966, as amended, wherein the Strata Corporation shall be entitled to 
terminate any management agreement upon three (3) months notice. Any 
Purchaser shall be entitled to receive a full copy of the management 
agreement, without charge, upon request in writing to the undersigned. 


S7I 
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Clause No. 4 continued 
Monthly Maintence Costs 

The estimated monthly assessments for each Strata Lot are as follows: 



Square Feet 

of Strata Lot 

Unit 



:rata 

as to living 

As to parking 

Entitle- 

Estimated 

Cost 

Lot 

areas 

areas 

ment 

Per Month 

Per Annum 

1 

763 

157 

92 

$ 26.07 

$ 312.40 

2 

793 

157 

95 

26.88 

322.60 

3 

756 

151 

91 

25.75 

309.00 

4 

1038 

151 

119 

33.68 

404.10 

5 

1062 

151 

121 

34.24 

410.90 

6 

763 

151 

92 

26.03 

312.40 

7 

793 

151 

95 

26.88 

322.60 

8 

756 

151 

91 

25.75 

309.00 

9 

1038 

157 

119 

33.68 

404.10 

10 

712 

157 

86 

24.33 

292.00 

n 

738 

157 

89 

25.19 

302.20 

12 

763 

157 

92 

26.07 

312.40 

13 

793 

151 

95 

26.88 

322.60 

14 

756 

151 

91 

25.75 

309.00 

15 

1038 

151 

119 

33.68 

404.10 

16 

712 

151 

86 

24.33 

292.00 

17 

738 

151 

89 

25.19 

302 . 20 


The above estimates include the following: 

- General operating - caretaker, building insurance, management 
fee; 

- General maintenance - cleaning, decorating, structural, 
electrical, plumbing, heating, parking and miscellanious; 

- Utilities - fuel and electricity for heating and lighting 
of common areas, water, scavenging; 

- General Reserve - reserves for replacement of roof, common 
area carpeting, common area building entrance, etc. 

Purchasers shall be responsible for the cost, to be directly metered 
or assessed to or against each Strata Lot, with respect to 

(a) heating of living areas of each Strata Lot, 

(b) electricity, 

(c) telephone and cablevision. 

Subsection (d) - Taxes and all other costs 

Strata Lots will be individually assessed by the City of Vancouver 
with respect to real property taxes. It will be the responsibility of 
each Strata Lot owner to pay assessed taxes directly to the City 
of Vancouver. It is estimated that real property taxes attributable 
to the respective Strata Lots for the 1974 taxation year, net of 
home owners' grant, if available, shall be as follows: 

Strata Lot Unit Entitlement 


1 

92 

$ 188.20 

2 

95 

194.34 

3 

91 

186.16 

4 

119 

243.44 

5 

121 

247.58 

6 

92 

188.20 

7 

95 

194.34 

8 

91 

186.16 

9 

119 

243.44 

10 

86 

175.93 

11 

89 

182.06 

12 

92 

188.20 

13 

95 

194.34 

14 

91 

186.16 

15 

119 

243.44 

16 

86 

175.93 

17 

89 

182.06 


Regular Council, June 16, 1970 . .JUN.1.D.1970 

BOARD OF ADMINISTRfi.TION AND OTHER REPORTS (Cont'd. ) 

Low Rental Accommodation for 
Old Age Pensioners (Cont'd.) 

therefore similar to the rent subsidy now shared between 
three levels of government in public housing projects. 

It is considered by many advisors on housing for low 
income people and the elderly that it is highly desirable 
they be integrated into the main stream of normal housing 
accommodation. Mrs. Goddard's suggestion is therefore along 
these lines . 

The Council may wish to thank Mrs. Goddard for her suggestions 
and to refer this suggestion to the B.C. Housing Management 
Commission for its consideration." 



MOVED by Aid. Bird, 

THAT Mrs. Goddard's suggestions be referred to the B.C. Housing 
Management Commission for consideration, with the request that a report 
be made back to the City Council. 

- CARRIED 


(iii) Balance of Building and Planning Matters 

MOVED by Aid. Sweeney, 

THAT Clause 1 of the Board of Administration report (Building 
and Planning matters), dated June 12, 1970, be adopted. 

- CARRIED 


Finance Matters 

(i) Grant: Grandview Legion #179 
(Soccer Team) (Clause 2) 


The Council considered the request submitted by the Board of 
Administration from the Grandview Legion No. 179 respecting a grant 
to assist a Fourth Division soccer team to accept an invitation to 
take part in the Manitoba Centennial Invitational Soccer Tournament 
in August. A delegation request is made. 

MOVED by Aid. Adams, 

THAT no action be taken on this request. 

(Not Put) 

MOVED by Aid. Rankin, 

THAT the delegation request be approved. 

- CARRIED 
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Clause No.i^ continued 


The undersigned is not aware of any further costs to Purchasers 
excluding those costs normally incurred by Purchasers such as cost 
of conveyance, personal insurance, etc. 

Subsection (e) - Shared Facilities and Common Area 

The Director of Planning has examined the prospectus and plans 
and finds the following: 

(a) Storage Lockers 

Each Strata Lot will be assigned the exclusive use of one 
storage locker located in the locker room on the underground 
floor of the building; 

(b) Laundry Room 

The laundry room and facilities situated on the underground 
floor of the building shall be for the exclusive use of the 
owners of the Strata Lot. 

(c) Parking 

Within each Strata Lot is contained an area of either 151 square 
feet or 157 square feet, situated on the undergound floor of 
the building, intended and available for the parking of one 
motor vehicle. 

(d) Balconies and Patios 

Within each Strata Lot is contained a balcony or patio area 
attached to and contiguous to the respective living and dining 
room areas of each Strata Lot. 

Attached to the prospectus also is a copy of by-laws prepared 
for the Strata Corporation. 

Section 1 (3) - Quality of Construction 

The City Building Inspector advises that he has received a letter from 
Lort & Lort, Architects, in which they state that the above building 
compares favourably with the quality control standards set by the 
C.M.H.C. as contained in the Canadian Code for Residential Construction." 

Your Board recommends that the foregoing report of the Director of 
Planning and the Director of Finance be received for the CONSIDERATION 
of Council . 


FOR COUNCIl ACIiON SEE PAC£(S).l5V 
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FINANCE MATTERS 

RECOMMENDATION 

1 . Investment Matters (Various Funds) March, 1974 

The Director of Finance reports as follows: 

"(a) Security Transactions during the month of March, 1974. 
(b) Summary of Securities held by the General and Capital Accounts. 

( a ) GENERAL AMD CAPITAL ACCOUNT TRANSACTIONS (PURCHASES) 

Maturity Maturity Term Annual 

Date Type of Security Date Value Costs Days Yield " ' 

Chartered Sank Pcposit Receipts and Governnient Notes 

Har. 4 Alberta Treasury Bills Mar. 8/74 $ 978,008.11 

4 Bank of British Columbia Mar. 5/74 2,000,424.66 

5 Royal Bank cf Canada Mar. 15/74 1,503,501.37 

6 Provincial Bank of Can. Mar. 22/74 795,629.91 
8 Royal Bar.k of Canada Mar. 15/74 991 ,604.20 


$ 977,060.50 

4 

8 

85 

2,000,000.00 

1 

7. 

75 

1 ,500,000.00 

10 

8. 

52 

792,587.84 

16 

8 

75 

989,941.10 

7 

8. 

76 

$6,259,589.44 





************************* 

DEBT CHARGES L QUALIZATION FUND TRANSACTIONS (PURCHASES ) 

Maturity Maturity Term Annual 

Date Type of Security Date Value Costs Days Yield ? 

Chartered Bank Deposit Receip ts and Government Notes 

Mar. 1 Mercantile Bank of Canada Apr. 30/74 $ 450, 000.00 $44 3,576. 25 60 8.81 

************************* 

SIN KING FUN D TRANSACTIONS (PURCHAS ES) 

Maturity Maturity Term Annual 
Date Typ e of Security Date Value Costs Da ys Yield " 

Chartered Bank D e posit Re ccipt s and Government Notes 

Mar. 1 MercantileBank of Canada April 1/74 $1 ,493 ,164.58 $1 ,482 ,075.00 31 8.81 

*************************** 

CEMETERY PE RPET UAL CARE MAINTENANCE TRANSACTIONS (PURCHASES ) 

Maturity Maturity Term Annual 

Date Type of Securities Date Value Price Cost Yrs/Mos Yield 

Debentures 

Mar. 8 City of Vancouver" 6^ June 15/80 $2,000.00 $84.50 $1,690.00 6/3 9.30 
27 City of Vancouver 5'^% Mar. 1/78 1 ,000.00 88.65 886.50 3/11 9.00 

$3.000.00 $2.576.50 
*************************** 

(b) SUMMARY OF SECURITIES HELD IN 

GENERAL AND CAPITAL ACCOUNTS ONLY AS AT MARCH 31. 1974 

Type of Security • Par or Maturity Value Cash or Book Value 

Short Term 

Chartered Banks Deposit 
Receipts and Government 

Notes $7.085.873.56 $6.777,627.93 

Medium Term 

B.C. Hydro & Power 

Authority 7% Parity Bonds 

due Sept. 1/75 $ 398.000.00 $ 401 ,525.59 " 


Your Board RECOMMENDS that the foregoing report of the Director of 
Finance on Investment Matters (Various Funds) for March, 1974, be 
approved . 
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2 . Social Planning Department - Staffing Reqxiirement 

Your Board has received the following report from the 
Administrative Analyst: 


"A review of the clerical and secretarial staffing 
requirements of the Social Planning Department has 
now been completed. There are three (3) established 
positions : 


At the present time a vacancy exists for the Clerk 
Typist II position but because of the secretarial require- 
ments for the Granville Street Mall Committee, the 
position has been filled temporarily at the Planning 
Assistant II level, P.G.17 ($738-883). 

The Clerk - Steno IV provides secretarial services to 
the Director and at least one Social Planner. The 
Clerk - Steno III provides secretarial services to the 
'Social Services Planning Division' headed by Mr. Purdy. 

The Planning Assistant II provides, in addition to 
providing services to the Granville Street Mall Committee, 
secretarial services to the Social Planners of the 
'Social Development Division' headed by Mr. Baker. 

This arrangement has been in effect since March 1, 1974 
and a similar arrangement was in effect for two months 
prior to that date. The experience of the department 
is that the senior stenographers are being constantly 
interrupted by the need to answer telephone calls and 
the enquiries of persons attending at the Social Planning 


In order to overcome the difficulties encountered, it is 
recommendec" that one additional position of Clerk Stenographer 
be established on a permanent basis. This position can 
then be used as the position against which the temporary 
Planning Assistant II position is held, thereby releasing 
the permanent Clerk Typist II position to be filled 
immediately. 

The Director of Personnel Services reports as follows: 

' I have reviewed the duties and responsibilities 
of the new position recommended by the Admini- 
strative Analyst, and report as follows: 


I find that the duties and responsibilities 
fall substantially within Class Specification 
No. Oil, Clerk Stenographer III, Pay Grade 13 

(622-738) and recommend that it be classified 
as such. 

The estimated annual recurring cost of this 
proposal based on the first step of the 1974 
range, and including fringe benefits at 10%, 
will be approximately $8,200. This report 
has been discussed with the Business Manager 
of the Vancouver Municipal & Regional Employ- 
ees' Union, who concurs with the classifi- 
cation. ' 


1 
1 
1 


Clerk Steno IV 
Clerk Steno III 
Clerk Typist II 


office . 


cent 'd 
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The secretarial and clerical positions, if approved, 
will then be: 

1 - Clerk Steno IV - Secretary to Department Head. 

1 - Clerk Steno III - Secretary - Social Develop- 
ment Division & Granville 
Street Mall Committee. 

1 - Clerk Steno III - Secretary - Social Services 

Planning Division. 

1 - Clerk Typist II - Reception and general office 

duties . 

To provide space for this position, a partition and filing 
cabinets must be moved and a desk, chair and typewriter 
provided. 

It is also recommended that the Department use open shelf 
filing to conserve space and reduce time spent filing 
material . 

Estimate of Costs - 1974 

1 - Clerk Steno III, PG,13 - $6.22/7 mths. $4,354 
Fringe benefits 12^5% 544 

$4,898 

Less Fed. & Prov. Cost Sharing 45% 2, 204 

$2,694 

1 - Steno Desk $280 
1 - Steno Chair 60 

1 - Electric Typewriter 715 

Move partition and telephone 275 

2 - 42" Sections open shelf filing) 
File covers and sundries ) 

Changeover cost, say 750 $ 2 , 780 

Total: $5,474 


The Comptroller of Accounts recommends that if this report 
is approved, the necessary funds be made available from 
Contingency reserves." 

Your Board RECOMMENDS adoption of the recommendations of 
this report. 


FOR COUNCIL ACTION SEE PAQ^SJsjSl 
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PERSONNEL MATTERS 

I RECOMIVDENDATION 


1 . Position of Chief License Inspector 

City Council, on February 27, 1973, adopted a report concerning 
re-organization of the Licencing section of the Department of 
Permits and Licences. One of the recommendations approved on that 
date read: 

"Effective upon retirement of the incumbent, the position 
of Chief Licencing Inspector and Business Tax Collector 
be abolished and at that time the title be transferred to 
the Department Head. " 

The incumbent, Mr. M.M. Harrell, in a memorandum of April 11, 19 74 
confirmed that his retirement date is June 1, 1974 and that he will 
be proceeding on vacation on May 6, 1974. 

Your Board RECOMMENDS that the position of Chief License Inspector 
and Business Tax Collector be abolished effective June 1, 1974 
(the retirement date of the incumbent) and that the title be 
transferred to Dr. H. Bryson, the Department Head of the Department 
j of Permits and Licenses, effective upon that date. 

i FURTHER THAT Dr. H. Bryson be appointed Acting Chief License 

I Inspector and Business Tax Collector from May 6 to Ivlay 31, 1974. 


A-B 


2, Slimmer Hours, 1974 - Inside and Related Staff 

The Acting Director of Personnel Services reports as follows: 

"Summer hours of work for employees who normally work 9:00 a.m. - 
5:00 p.m. were adjusted to 8:30 a.m. - 4:30 p.m. on a trial basis 
for the months of June, July and August of 1973 as a result of a 
demand by the Vancouver Municipal & Regional Employees' Union 
during 1972 contract negotiations. The Union has asked that 
summer hours be instituted again in 1974. 

A survey of Department Heads was conducted in July, 1973 to evaluate 
the positive and negative effects of summer hours as they related 
to efficiency, service to the public and cost. 

The results indicated that the change to 8:30 a.m. - 4:30 p.m. did 
not have a great deal of impact one way or the other, but that on 
balance, the positive effects outweighed the negative ones. The 
costs to the City were minimal and the majority reaction of 
Department Heads was favourable. The effects on service to the 
public appeared to be negligible. 

The change to summer hours for June, July and August of 1974 has 
been discussed with the Department Heads. Most have no objection 
to the change. However, it has been agreed that the following 
groups will maintain their winter hours: 

1. Quoon Elizabeth Theatre - all staff 

2. ricaltli Department - Health Inspectors 

1. Police no|>artmont - a few clerical poJii-o ;;upporl- i'. t a f f . 
Also jntjidc (.-mpl oyco :; of the Parks Hoard would work Trom B:4'.i a.m. 
to 4:30 p.m. with the regular 45 minutes for lunch, as was tho 
case last summojr. 

I recommend that the hours of work for employees under the 
jurisdiction of the VMREU who normally work between 9:00 a.m. and 
5:00 p.m. be adjusted to 8:30 a.m. - 4:30 p.m. for the months of 
June, July and August of 1974 with the above noted exceptions. 

I further recommend that this arrangement be extended to Excluded 
and Senior Staff, Electrical Inspectors, Electrical Technicians, 
(The Fire Chief has advised that it would not be practical to adjust 


Cont'd . 
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Clause #2 continued ; 

the hours of the Fire Wardens), 

The above recommendations have been discussed with the Unions 
involved who have indicated their agreement." 

Your Board RECOMMENDS that the foregoing recommendation of the 
Acting Director of Personnel Services be approved. 


INFORMATION 


3 . City Engineer - Retirement 


Board has received the attached letter of 
retirement from Mr. Gordon Lawson, the City Engineer. 

Dosition wJ^'^^'^r^ posting and advertising to fill the vacant 
position will be done m advance of Mr. Lawson's leaving the 

Jr^hi'n'th n '''' position create further vacancies 

witlim the Department. 


FOR COUNCIL ACTION SEE PAGE(S) .l;^^ 
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PROPERTY MATTERS 

RECOMMENDATIONS 

1. Rental Review 

City Lots 17-19, Block A2 , D.L. 2037 
260 Terminal Avenue 


The Supervisor of Property and Insurance reports as follows :- 

"The above property, (Lots 17-19. Block A2, D.L. 2037), is leased to 
Pontile Corporation Limited for 21 years as of January 1, 1968, and is 
improved with a two-storey warehouse. The current rental is $1,050.00 
per month plus taxes. The rental is subject to review and the lessees 
have, after negotiation, agreed to pay a rental of $1,625.00 per month 
plus taxes as of Jantiary 1, 197U. 

The Supervisor of Property and Insurance is of the opinion that the 
proposed rental is realistic. 

RECOMMENDED: 

That the rental on the above premises be increased to $1,625.00 per 
month plus tsuces as if levied, as of Jsmuary 1, 197U«" 

Your Boar^ 

RECOMMENDS that the foregoing Recommendation of the Supervisor of Property and 
Insurance be approved. 


2. Authority to Demolish 
367^ Ellis Avenue 


The Supervisor of Property and Insurance reports as follows :- 

"The subject property, legally described as Lots 68 & 69, 
Subdivision of Lots 3-10, 12, 15, 16, 19, 21 to 32 and 34, 
Blocks 24 to 29, D.L. 330 & 331, was acquired October 27th, 
1961 as per Resolution of City Council, October 17th, 1961, 
for future Re-plotting purposes in the South-East Sector 
(now part of Champlain Heights Replotting Area). 

Improvements on the site consist of a one-storey 675 sq. ft. 
dwelling and garage erected in 1910. The dwelling has been 
rented continuously since its acquisition by the City. Ellis 
Avenue is not open at this point and access is by a dirt trail, 
which is not usable during snowfall. 

The dwelling has recently become vacated and is in a deteriorated 
condition due to age and extreme vandalism at the time of vacat- 
ing. 

Considerable expenditure, in excess of $7,000.00, is required 
for new concrete foundations, heating, roof, plumbing and 
septic tank, before the dwelling could be rerented. It is not 
considered reasonable to expend these sums in view of the 
limited life of the building, since it will have to be 
demolished in the process of redevelopment of this portion 
of Champlain Heights. 


Cont'd . . 


Board of Administration, May 3, 197i| 
Clause 2 Cont'd 


(PROPERTIES 


- 2) 


It is, therefore, 
RECCM4ENDED : 

That the Supervisor of Property and Insuraince be authorized 
to call for tenders and to award the contract for demolition 
of the dwelling known as 3675 Ellis Avenue." 

Your Board 

RECOIMENDS that the foregoing recommendation of the Supervisor 
of Property and Insurau:ice be approved. 


FOR COUNCIL ACTION SEE PAfiE(S) J:^^;^^^ 
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Department Report, May 3, 1974 


(FINANCE - 1) 


FINANCE MATTERS 


RECOMMENDATION 

1 . Information Centres 

The joint meeting of the Standing Committees of Council on Finance 
and Social Services held on April 11, 1974 resolved: 

"To refer the portion of the report on funding of information 
centres back to the Director of Social Planning for revision of 
the grant recommendations to reflect the increased operating 
costs, for early report to Council." 

The Director of Social Planning reports that after consultation 
with Information Centre representatives, the revised recommended 
grant for Information Centres for the four month period, April 
to July is $18,720. (See attached table for a breakdown by 
Information Centre.) This represents an increase of $2,985 over 
the original recommendation. 

Before the end of this interim four month period, the Director 
of Social Planning will report to Council on the results of 
meetings with Information Centres and the Department of Human 
Resources re future funding of the centres. 

Therefore, the Director of Social Planning RECOMMENDS approval 
of a grant of $18,720 for the four month period, April to July, 
to pay for rent, phone, heat, light and associated expenses for 
thirteen Information Centres. Further, that the Director of 
Social Planning report back to Council before the end of this 
four month period on future funding of Information Centres. 


FOR COUNCIL ACTION SEE PAQE{S} 3: 



REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON SOCIAL SERVICES 


April 25, 1974 


A meeting of the Standing Committee of Council on Social 
Services was held in the No.l Committee Room, third floor, City- 
Hall, on Thursday, April 25, 1974, at approximately 1:40 p.m. 


PRESENT ; Alderman Rankin (Chairman) 
Alderman Marzari 
Alderman Gibson 

ABSENT ; Alderman Hardwick 

CLERK ; M. Cross 


The Minutes of the meetings of April 4 and 11 were adopted. 


INFORMATION 

1. Inventory of Temporary and Emergency Accommodation in Vancouver 

At its meeting on April 11, 1974, the Committee requested Mr. 
Steve Butterworth, Department of Hioman Resources, to report 
back with an inventory of all temporary and emergency accom- 
modation available in Vancouver as well as the hostel accom- 
modation expected to be required over the next few years. 

In a report dated April 19, 1974, Mr. Butterworth provided 
a comprehensive list of all temporary and emergency accommo- 
dation service in Vancouver and their occupancy rates. He 
advised that Vancouver was in need of another hostel, without 
counselling facilities, which would provide 200 beds. This 
would provide adequate accommodation for the next 4 or 5 years. 

RESOLVED 

THAT the report be deferrec' pending submission of 
recommendations on the question of accommodation and 
hostels by Messrs. Steve Butterworth, Department of 
Human Resources, and D. Purdy, Social Planning 
Department. 

FURTHER THAT the report on the Indian Centre be 
submitted concurrently. 

(The comprehensive listing of all temporary and emergency 
accommodation services in Vancouver and their occupancy 
rates is on file in the City Clerk's Office.) 


cont • d . . . . 


Regular Council, June 16, 1970 . JUN.1.6.19.7Q 

BOARD OF ADMINISTRATION AND OTHER REPORTS (Cont'd. ) 

Finance Matters (Cont'd. ) 

(ii) Grant: Vancouver Oral Centre 
for Deaf Children (Clause 3 ) 

In connection with this grant request, it was 

MOVED by Aid. Rankin, 

THAT the Vancouver Oral Centre for Deaf Children Inc. be 
invited to appear before the Council in further explanation of 
their grant request; 

FURTHER THAT, in the meantime, the Director of Social Planning/ 
Community Development be requested to submit a report on the matter. 

- CARRIED 


(iii) Grants in lieu of General, School, Hospital 
and Municipal Finance Authority Taxes (Clause 4 ) 

MOVED by Aid . Adams , 

THAT grant applications, as referred to in this clause, be 
approved. 

- CARRIED BY THE 
REQUIRED MAJORITY 

(iv) Grant: The Experiment in 
International Living (Clause 5) 

The Board of Administration submitted a request from The 
Experiment in International Living group for a grant in the amount 
of $900, equal to the rental of the Queen Elizabeth Playhouse, in 
connection with the group's recently sponsored cooking school. 

MOVED by Aid. Adams, 

THAT no action be taken on this request. 

- CARRIED 


(v) Police Motorcycle Drill Team: 
Seattle Seafair Parade (Clause 6 ) 

The Board of Administration advised of resolution from the 
Board of Police Commissioners requesting the City Council consider 
authorizing the Police Motorcycle Drill Team to travel to Seattle 
to participate in the Seafair Parade, July 25th, and provide $200 
towards the expenses . 

MOVED by Aid. Adams, 

THAT this request be approved. 

- CARRIED BY THE 
REQUIRED MAJORITY 

( vi) Balance of Finance Matters 

MOVED by Aid. Adams, 

THAT Clauses 1 and 7 of the report of the Board of Administration 
(Finance matters) , dated June 12, 1970, be adopted. 

- CARRIED 
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April 25, 1974 


RECOMMENDATION 


2. Grant Request - Opportxinities Rehabilitation Workshop 

In a report dated April 11, 1974, the Director of Social Planning 
reported that the Opportunities Rehabilitation Workshop is 
requesting a non-recurring grant of $12,S00 from the City of 
Vancouver to cover the cost of re-routing utilities and related 
costs entailed in the closure of a lane between their present 
facility and the proposed new facility located north of Pender 
Street and west of Victoria Drive. The City Engineer's report 
recommending this closure, subject to conditions, was approved 
by Co\incil on March 5, 1974. 

Representatives of the Opportiinities Rahabilitation Workshop 
were present and submitted a financial statement as of 
December 31, 1973. 

RECOMMENDED 

THAT Council approve a non-recurring grant of $12,^00 for 
the Opportunities Rehabilitation Workshop. 


3. D.E.R.A. Request for Temporary Use of Proposed "Hard to House" 
Residence Site as Allotment Garden 

In a letter Mr. Bruce Eriksen, President of Downtown Eastside 
Residents' Association, requested the Committee to consider 
leasing the open lot in the 300 Block, East Cordova, designated 
as the "hard to house" residence site, to residents of the area 
for a garden. 

A report dated April 24, 1974, from the Supervisor of Property 
and Insurance was distributed at the meeting. It reads in part: 

'* The subject property was acquired during the past year, the dwellings 
demolished approximately the end of February, 1974. 

The Greater Vancouver Regional District has been given the responsibility 

of this project from preliminary design through to completion of construction. 

I have today (April 23, 1974), discussed the matter with Mr. Jim Moodie 

of the Regional District and he advises that working drawings are now underway 

but that physical possession of the site would not be earlier than the end 

of August, 1974. 

Title to the property is still with the City. There would therefore, 
appear to be no reason that the property should not be made available for 
Garden Permits. There are 5 lots involved, on which permits could be 
issued individually. If, however, it is intended to break the site down 
into small individual garden plots, then I would suggest that the 
application for Garden Permit be made by the Downtown Eastside Residents' 
Association or some such body, who could then arrange for the reallocation 
of garden plots. The only charge is a fee of $32.50 for a site not 
exceeding half an acre. However, if a permit were applied for^for 
each lot on an individual basis, the fee would be $11.50 per lot for 
permit holder. The permit holder or holders are required to make their 
own arrangements for the supply of water." 


cont'd 
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Clause No. 3 continued 


RECOMMENDED 

THAT the City-owned Lots 10 to 14 amended, Block 56, 
D.L. 196, south side Cordova Street between Gore 
and Dunlevy Streets be leased to D.E.R.A. at no cost 
until August 31, 1974, at which time the site be turned 
back to the City in a neat and tidy condition. 

FURTHER THAT the City Engineer provide suitable water 
service to the site, at no cost. 


4. Possible Day Care Sites 

On April 4, 1974, the Committee instructed the Supervisor 
of Property & Insurance to report back as soon as possible 
on sites for proposed day care centres in the following 
locations : 

(a) Along the north side of the 1000 Block Beach Avenue. 

(b) Park Site No. 19. 

(c) Park Superintendent's Residence. 

(d) North west corner of 1st Avenue and Cassiar Street. 


The Supervisor of Property & Insurance circulated a report dated 
April 24, 1974, for the information of the Committee. 

With respect to the 1000 Block Beach Avenue Mr. Aitken advised 
that Lot B is reserved from sale because of ultimate possible 
requirement for a Thurlow Street connector to Burrard Bridge. 
Lot C, located under the Bridge, is leased for parking purposes 
for a term of 15 years from January 1, 1973. Lot B is a very 
large parcel and could accommodate both day care facilities 
and the parking which would be required for off-street parking 
facilities for the Crystal Pool Replacement located across 
Beach Avenue. 

RECOMMENDED 

THAT Council make available a portion of the City-owned 
Lot B, Block 14, D.L. IS5, immediately abutting Beach 
Avenue for day care on the basis of a two-year lease 
at $1 per year; with a suitable detailed report being 
submitted by the Supervisor of Property & Insurance, 
Superintendent of Parks & Public Recreation and the 
City Engineer. 

FURTHER THAT the remainder of Lot B, Block 14, D.L. I85, 
be leased for parking subject to the conditions set out 
by the Director of Planning to the Supervisor of Property 
& Insurance in a memorand;am dated September 12, 1972. 

With respect to Park Site No. 19 Mr. Aitken advised that all 
City-owned lots in the block bounded by Nicola, Haro, Broughton 
and Barclay Streets had been acquired on behalf of the Park 
Board, and the existing dwellings are all rented. This site 
would not seem to be appropriate as a report is being prepared 
for Council on expending funds to bring dwellings into com- 
pliance with new Fire Bylaw regulations. 


cont ' d 
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Clause No. 4 continued 


With respect to the Park Superintendent's Residence Mr. Aitken 
advised that Mr. Lefeaux would be reporting directly to the 
Committee on the conditions of the structure. It was felt 
that quick action was desirable on this particular site as the 
house is presently vacant. Alderman Marzari agreed to look at 
the residence and report back on its suitability for a day care 
centre . 

RECOMMENDED 

THAT Coiincil make available the Park Superintendent's 

Residence on Lagoon Drive for a day care centre for 

40 children on the basis of a two-year lease at $1 per 

year subject to a report from Mr. S. Lefeaiox, Superintendent 

of Parks and Public Recreation, on the condition of the 

structure. 

With respect to the property at the N/W corner of 1st Avenue and 
Cassiar Street Mr. Aitken advised that this lot had been acquired 
for parking purposes and its use for a day care centre should be 
checked with the Park Board. 

RESOLVED 

THAT Messrs. P. Murphy of the Day Care Information Centre 
and J. F, Aitken, Supervisor of Property & Insurance, 
inspect the property (Lot 22, Block 3, Section 29) and 
report back to the Committee with a recommendation on its 
suitability for a day care centre. 


5. God's Rescue Mission - 1974 Grant Request 

The following report of the Director of Social Planning dated 
April 17, 1974, was received at the meeting by the Committee: 


"The Director of Social Planning reports that, through an over- 
sight, the grant request from God's Rescue Mission was not 
included in the 1974 Civic Grant Request report to the Standing 
Committees of Council on Finance and Social Services. 

God's Rescue Mission provides food, counselling and emergency 
shelter in the Skid Row area. 

The 1973 request was for $5961; Council approved $2000. The 
1974 request is for $4000. 

The Director of Social Planning recommends a grant of $2500 to 
be used for counselling services. Estimated CAP recovery is 
$1250; net cost to the City, $1250. " 


RECOMMENDED 


THAT the recommendabion of the Director of Social Planning 
as quoted above, be approved. ' 

FURTHER THAT Rev. Malinda Thorne be invited to be 
present in Council during the discussion of this 
grant request. 

(Note: The Committee has requested Rev. Malinda Thorne 
to be present in Council for Clause 5. ) 


The meeting adjourned at approximately 2:45 p.m. 

FOR COUNCIL ACTION SEE PAQ£{S) ..MA 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY DEVELOPMENT 


April 25, 1974 

A meeting of the Standing Committee of Council on Community- 
Development was held in the No. 1 Committee Room, Third Floor, City Hall, 
on Thursday, April 25, 1974 at approximately 3:30 p.m. 

PRESENT: Alderman Volrich (Chairman) 

Alderman Harcourt 
Alderman Marzari 
Alderman Rankin 

CLERK: D. Bennett 

Adoption of Minutes 

The minutes of the meeting held April 4, 1974 were adopted. 


RECOIVMENDATIONS 


1. Rivtow Straits 

The Vancouver City Council on September 11, 1973 adopted the follow- 
ing recommendations of its Standing Committee of Council on Community 
Development dated August l6, 1973: 

"(1) RECOMMENDS that City Council continue to lease the 
Victoria' Street end to Rivtow Straits Ltd. on the 
basis that the use of the first 150* in depth will 
be for parking, shipping, receiving and material 
storage, and the remainder of the street end and 
water lot will be used for servicing but not to include 
construction of vessels; on the understanding that: 

(a) Rivtow, within one year, will remove the propeller 
operation and move it into a completely sound- 
proofed building, or a building improved suitably 
and located to minimize disruption to the adjacent 
residential neighbourhood. 

(b) landscaping is provided, the design of which is 
satisfactory to the Director of Planning; and 
the citizens will be afforded the opportunity to 
comment and make suggestions with respect to 
landscaping. 

(c) parking is provided in locations as indicated on 
the plan attached as Appendix I to this report. 

(2) RECOMMENDS that Council approve in principle, the retention of 
two principal buildings on Lot 10, provided that the propeller 
grinding operation is not conducted in either of the two 
buildings . 

(3) RECOMMENDS that Victoria Drive south of Marine Drive be 
declassified as a truck route and to accomplish this the 
Engineer be authorised to make the necessary parking 
and street construction adjustments to allow the use of 
Argyle Street and Kent Avenues North and South as an 
alternative truck route to service this area." 

Representatives of the Planning Department were present and advised 
that Rivtow Straits had, in their opinion, met the foregoing conditions 
and the officials were prepared to issue a development permit. However, 
Sam Vint, President of Fraserview Homeowners' and Tenants' Association, 
advised that the residents in the area were not satisfied with the pro- 
posed landscaping plan and suggested that a six-foot high burm be placed 
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Clause #1 continued ; 

along Kent Street where landscaping is proposed and in conjiinction with 
the landscaping. The Committee discussed this proposal at length; how- 
ever, it was the general feeling that a burm would not be a satisfactory- 
solution as it would take up too much space and permission would have to 
be sought from B.C. Hydro for use of part of their right-of-way on which 
to place this burm. The Committee then discussed other means of reduc- 
ing the noise by placing a wall or screen along the north face of the two 
easterly buildings on the site. It was thought that this, together with 
the landscaping, would assist in reducing the noise factor which emanates 
from the propeller shop, Mr, N, R, Cosulich of Rivtow, was also present 
and discussed the problem with the Committee, 

The Planners advised that it is proposed to plant trees along the 
north face of the two buildings to assist in eliminating the noise factor, 

Mr, Vint also brought to the Committee's attention the fact that 
West Coast Salvage are building a shipyard on the east side of the Rivtow 
Development, The Planning officials advised that West Coa3t Salvage have 
applied for a development permit and as this is an outright use, the 
Planning Department have no alternative but to issue the permit. 

It was RECOMMENDED, 

THAT with respect to the landscaping, the planting of trees on the 
north face of the two easterly buildings on the site proceed as recom- 
mended by the Planners with the suggestion of a screen or wall in the 
area being referred to the Planning Department for consideration, 

2 • Urban Open Space; West Broadway and MacKenzie Streets 

On June 5, 1973 the City Council authorised the construction of a 
mini-park at West Broadway and MacKenzie Streets. on a trial basis and the 
mini-park was to be made permanent if successful. The mini-park was 
built to provide a pleasant place for pedestrians, a "first step" in the 
eventual beautif ication of the West Broadway Commercial District, With 
respect to this Urban Open Space, the Director of Planning, in a report 
dated March 26, 1974, advised as follows; 

"This urban open space has been in operation for seven 
months and a period of evaluation has been completed. 
The following points and their effect on the area were 
considered to be significant in the evaluation of the 
pro j ect ; 

a) Would become a hang-out for "rowdies". This has 
definitely not occurred, 

b) Would become an untidy area. The Parks Board and 
Sanitation Department have taken good care of the 
mini-park so that it has been in a clean condition, 

c) Loss of parking space; The mini-park has used 
space that could be used for four cars, A 
Planning Department survey indicates that 
although there are periods of high demand, 
this is not a significant problem as there is 
presently adequate on-street parking in the 
area. Additionally, proposed buildings 
adjacent to the park will be providing addi- 
tional off-street parking spaces, 

d) Curtailment of access to rear of stores from 
Broadway, This has occurred and is a problem, 

e) Community acceptance. Users of the park were 
asked their opinion on the park and over 959^ 
of the approximately 500 responses were in 
favour of its continuance o Merchants surveyed 
in the immediate area were about 65?^ in 
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favour of the park's continuance. Those 
opposed were generally so because of the lack 
of access to rear of stores and loss of parking. 

The mini-park is generally believed to be successful and 
a desirable improvement to the West Broadway commercial 
area. Its primary benefit has been to shoppers in the 
area by improving the pedestrian environment with a 
place to rest and relax and is subsequently a benefit 
to merchants. With proposed modifications, any 
apprehension some merchants may feel should be 
alleviated . 

PROPOSED CHANGES 

A development permit for the construction of a three 
storey office/retail building directly west of the 
mini-park has been issued. Also, there has been dis- 
cussion of a new building immediately east of the 
park. These buildings will undoubtedly generate 
additional automobile traffic on MacKenzie Street. 
The proposed commercial developments on either side 
of the mini-park will increase the off-street park- 
ing at this location from approximately ten spaces 
to seventy spaces. It is, therefore, desirable to 
have access to the off-street parking facilities 
indirectly from West Broadway, via the short section 
of MacKenzie Street adjacent to the park. If this 
is not provided, increased traffic destined for the 
off-street parking will occur in the residential 
areas on 10th Avenue and MacKenzie Street. 

A proposed modification to this mini-park will allow 
two-way traffic and improved access to the parking. 
This modification would reduce the size of the park so 
that its primary function would be an open area for 
resting . 

The City Engineer advises that the cost of these altera- 
tions would be in the vicinity of $1,200 which could 
come from the Beautif ication Capital Funds. A complete 
removal of the facility is $1,000. The Parks Board 
has included in its 1974 Budget, sufficient funds 
for continued maintenance purposes. 

It is considered desirable for the long term enhance- 
ment of the West Broadway area and the City that the 
continuance of this small urban, open space be 
approved . 

WEST BROADWAY PLANNING COMMITTEE 

The Community Development Committee established the 
West Broadway Planning Committee to discuss all 
aspects affecting the area. This group has con- 
sidered the proposed modification and considers it 
desirable to maintain the mini-park with the 
recommended changes. " 

The Director of Planning recommended that City Council authorise 
the expenditure of $1,200 from the Beautif ication Capital Fund for 
alterations to the West Broadway open space. 

Your Committee RECOMMENDS, 

THAT the foregoing recommendation of the Director of Planning be 
approved. 


Cont'd . . 
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3 • Condition for the Sale of Lots in the Adanac Area 


In a communication dated April l8, 1974 Mr. Harold Foster and Mrs. 
Peggy Distefano, representing the Adanac residents, requested that the 
following conditions for the sale of lots in the Adanac area be approved 
by City Council. 

"(l) The City should stipulate that there must be no resale 
of lots for speciilation. Any resale of lots should be 
at the same price as was established by the City in the 
original purchase. 

(2) Persons purchasing lots should be required to show 
evidence of a substantial start on building within 
sixty days of receiving permits." 

The Chairman recommended that the City could, in marketing these 
properties, retain an option to repurchase the property at the original 
price and if construction has been commenced or completed, property could 
be purchased at the original price plus the actual cost of construction 
in the event that the purchaser does not complete the building the first yeai 
and remain in tenancy for at least one year. After due consideration, 

It was RECOMMENDED, 

THAT the general principle of the recommendation of the Chairman be 
approved - i.e. where City-owned lots become available for sale for res- 
idential construction purposes the City retain the right to repurchase 
the property at the original price and require construction to commence 
within one year and actual residency to continue for five years with 
provision to deal with special circumstances and that this become a gen- 
eral policy in the marketing of City-owned residential lots for sale 
Including the Adanac/Charles area; 

FURTHER THAT the matter be referred to the Supervisor of Property 
md Insurance and the Director of Legal Services for consideration and 
:"eport . 


389 


4 


The meeting adjourned at approximately 4:15 p.m.. 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON WATERFRONT 


April 25, 1974 


A public meeting of the Standing Committee of Council on 
Waterfront was held in the Council Chamber, third floor, City 
Hall, on Thursday, April 25, 1974, at approximately 7t30 p.m. 


PRESENT : 


Alderman Pendakur (Chairman) 


Alderman Linnell 
Alderman Gibson 
Alderman Massey 


Commissioner DuMoulin 


CLERK : 


M. Cross 


INFORMATION 


1. Draft Sign By-law 

The Chaiman advised that at the direction of the Standing 
Committee on Waterfront and City Council the Planning 
Department was requested to prepare a Draft By-law for 
controlling and administering signs in the City. He stated 
that the purpose of the public meeting was to allow the 
Committee to hear the concerns of various groups and 
individuals throughout the City. The comments and briefs 
would be compiled and considered when a comprehensive study 
of the By-law is undertaken by the Committee and the Planning 
Department. Representatives of the sign industry and union 
will be invited to participate in the detailed discussions. 
Following this detailed study the Draft By-law will be 
presented to Council and will be available to all those 
concerned when Council considers the Draft By-law. If anyone 
still has concerns they will be able to present themselves 
to explain their views. If Council agrees to the Draft By-law 
presented by the Committee it will be referred to a public 
hearing at which time persons may again make representations 
if they so wish. 


The following briefs and delegations were received by the 
Committee : 

(a) Wallace Neon Ltd. 

A written brief was received from Mr. P. Hangasmaa, 
General Manager, stating that it was their opinion 
that the current proposed sign legislation is unduly 
restrictive and complex to the point of being 
unworkable . 

(b) Citizens* Council on Civic Development 

Dr. T. Alden spoke to the brief submitted indicating 
that the C.C.C.D. strongly supports action by City 
Council to eliminate billboards and out-door 
advertising generally. 
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(c) Vancouver City Planning Commission 

A brief was submitted by Mr. E. Crowley, Chairman, stating 
that the matter of sign control is of concern to the 
Commission and their study of the detailed proposals is 
continuing. 

(d) Claude Neon Ltd. 

Mr. R, A, Banni spoke to the brief presented by Claude Neon. 
Concerns raised were: 

(i) Rather than prohibit third-party advertising there 
should be control in terms of site planning and 
aesthetics . 

(ii) Question of discretionary power to the Director of 
Planning. 

(iii) Unacceptability of 5-year length for permits. 

(iv) If leasing of signs was discontinued there would be 
a question of maintenance. 

(e) Urban Design Panel 

Mr. Henry Hawthorn, Chairman, presented the brief. He stated 
that the Panel feels a Sign Control By-law is long overdue 
and urges Council to support the limitations on the scale of 
signs and prohibition of billboards and third-party advertising. 

(f ) Neon Products Ltd. 

Mr. R. Oliphant presented the brief. Their major concern was 
limiting the life of the sign permit to 5 years. 

(g) Mr. J. Konst 

Mr. Konst supported the brief presented by the Urban Design 
Panel. 

(h) Nomad Signs 

Mr. Dave Yanor presented the brief stating that he was in the 
process of establishing a portable sign rental business and 
outlined the inequitable method limiting the size of portable 
signs. 

( i) Seaboard Advertising Co. Ltd. 

Mr. J. Finlayson spoke to the brief presented by Seaboard with 
respect to billboards. He described the automated billboard 
known as a "trio" which would replace billboards on roof tops. 
He submitted a brochure indicating before and after pictures 
of intersections where "trios" had been erected and billboards 
removed. 

( j) Sheet Metal Workers Union 

Mr. Fred Campbell expressed the concern that Sheet Metal Union 
Workers have with respect to the elimination of signs in the 
City. 
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(k) Sign-O-Lite 

A brief from Mr. D. R. Armitage, President and General Manager, 
was submitted expressing such concerns as the extremely restric- 
tive proposals, the 5 year life of the sign and restrictions 
on signs in Gastown and Chinatown. 

(1) West End Planning Team 

A brief from Mr. J. Lynn Uibel, Co-ordinator, was presented 
to the Committee. The brief stated that while the proposed 
Sign By-law reflects the concerns of the Planning Team 
adequately, they would like consideration to be given to 
signs in Waterfront districts. 

(m) Imperial Oil Ltd. 

A letter dated April 25, 1974, from Mr. S. Ruocco was presented 
to the Committee opposing the 5 year conditional use of signs 
and the amount of discretionary power invested in the Director 
of Planning. 


Employees of Wallace Neon were in the audience and expressed their 
concern. The Chairman suggested that they subnit a brief 
to the Committee or directly to Council for consideration 
•when they examine the Draft By-law. 

The Chairman thanked those who had submitted briefs and 
appeared as delegations. He summarized the main points 
of contention in the brief as follows: 

(i) Elimination of billboards. 

(ii) Amortization period for signs. 

(iii) If Coiincil does away with the leasing of signs how 
would maintenance be controlled. 

(iv) The amount of discretionary power invested in the 
Director of Planning. 

He advised that the Committee would be thoroughly reviewing the 
Draft By-law, prior to submission to Council. 

RESOLVED 

THAT the foregoing briefs and presentations be received 
and further consideration be deferred to a future meeting 
of the Committee. 


The meeting adjourned at approximately 9:10 p.m. 


(NOTE: The written briefs which were submitted to the Committee 
are on file in the City Clerk's Office.) 


FOR COUNCll ACTION SEE PACE(S) .. 55151^ 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (Cont'd. ) 

B. Personnel Matters, 

Supplementary, June 12, 19 70 

MOVED by Aid. Calder, 

THAT the report of the Board of Administration (Personnel 
matters, Supplementary), dated June 12, 1970, be adopted. 

- CARRIED 


C. Property Matters, 
June 12, 19 70 

(i) Cleanup of Four City Lots by the Action 
Committee for Unemployed Youth (Clause 5 ) 

The Board of Administration submitted the report of the 
Director of Finance as follows : 

"The Action Committee for Unemployed Youth has billed the 
City for $29 8.56 for their work in cleaning up lots 14, 
15, 16, 17, Block 266 in the Kitsilano area. The amount 
was calculated by the Committee using an hourly rate of 
pay of $3.05 plus a lump sum of $20.00 for some young 
neighbourhood children who helped. The Action Committee 
did this cleanup without any authorization from the City. 

Under normal circumstances the City would have at some 
time during the summer sent in a sanitation truck and done 
a normal cleanup on these properties at an approximate cost 
of $25.00. The Unemployed Youth group did an abnormal amount 
of work (i.e. cutting down all the grass) which resulted in 
a very large pile of material which the City has since 
removed at a cost in excess of $25.00. This means that the 
group did not save the City any money even though the final 
result may be more attractive. 

Considering the large number of City owned lots in Vancouver 
and the precedent that would be set, your officials cannot 
recommend any payment to the Action Committee for Unemployed 
Youth for their unauthorized cleanup of the four lots in 
Kitsilano. " 

In this connection, the Action Committee submitted a petition 
in favour of the account; also an additional account in the amount 
of $40 4.12 respecting additional labour on the same properties. 

MOVED by Aid. Adams, 

THAT no action be taken on these accounts and the petition 
submitted be received. 

- CARRIED 


(ii) Balance of Property Matters 

MOVED by Aid. Bird, 

THAT Clauses 1 to 4 inclusive of the report of the Board of 
Administration (Property matters) , dated June 12, 1970, be adopted. 


- CARRIED 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


MAY 2, 1974 


A meeting of the Standing Committee of Council on 
Finance and Administration was held in the #2 Committee 
Room, Third Floor, City Hall, on Thursday, May 2, 1974, at 
1:30 p.m. 

PRESENT ; Alderman Bowers (Chairman) 

Aldermen Linnell and Volrich 

ABSENT : Alderman Harcourt 


CLERK 

TO COMMITTEE; Marilyn Clark 


INFORMATION 

1. "Step '74" Student Summer Employment 

The Committee had for its consideration 2 reports from 
the City Engineer recommending approval of an additional 
3 students to be hired on the "Step '74" Student Summer 
Employment Program. 

The proposals advanced all fell into Type 2 requiring 
city funding and were catagorized as follows: 

Project No . Department Name of Project No. of Students 

40 Engineering Cable Splice 1 

Computerization & 
Traffic Signal 
Records 

41 Engineering Street Lighting 1 

Inventory 

42 Board of Admin. Revision of 1 

Administrative 
Manual 

Your Committee, 
RESOLVED, 

THAT the above three student positions be approved for a 
City expenditure of $2,703.00 plus additional costs of $1800.00 
for materials and vehicle rental for the Engineering Assistant I 
required for the Street Lighting Inventory Project. 

RECOMMENDATION 

2. Potential Changes in Taxation Policy 

Your Committee considered, on March 21, 1974 a report from 
the Director of Finance in regard to the status of a study on 
potential changes in taxation policy in the following areas: 


Cont'd 


standing Committee of Council 
on Finance and Administration 
May 2, 1974 


Clause 2 Cont'd 


1. Special Area/Special Purposes Tax - essentially a differential 
mill rate by use and/or area. 

2. Parking Tax - on parking spaces downtown. 

3. Taxation of Improvements at 100% of Value. 

4. Added Value Tax - tax on value added through rezoning. 

The Committee at that time resolved, 

"That the Director of Finance will investigate the possibility 
of hiring consultants to work with the City staff and prepare a 
report to this Committee on 1, 2, and 4 above and that the City 
staff continue preparation of a report on item 3." 

The Committee had for its consideration this day, a report 
from the Director of Finance outlining a method to deal with 
this study. The Director of Finance reported that following 
discussion with Professor Michael Goldberg of the Faculty of 
Commerce and Business Administration and Professor Craig Davis 
of the School of Community and Regional Planning at U.B.C. that 
Dr. Goldberg and Dr. Davis would be willing to take on a study 
of Item 2 and 4 above. He reported that in respect of Item 1, 
the Special Area /Special Purposes Tax, they felt the subject 
was not researchable in the normal sense and could see no 
better alternative than trial policies initiated by City Council 
in selected areas. These might then be monitored to get some 
feeling for their impact and success, given the Council's goals 

and objectives for different parts of the City. As part of the 
research proposal, Drs. Goldberg and Davis would be asked to expand 
on this for clarification. 

The report of the Director of Finance proposed that Dr. 
Goldberg and Dr. Davis clearly define the two study areas, being 
the Parking Tax and the Added value Tax, specify appropriate 
research frameworks and methodologies, develop a preliminary 
annotated bibliography and identify suitable students to carry 
out the research. He reported that the feeling was that the 
definition and methodology could be defined within two or three 
weeks and that at the most 3 graduate level students would be 
required for the summer to do the research and analysis with a 
report to be ready at the end of the summer. 

The Director of Finance indicated that the study, if 
approved, would take place in direct liaison with the Finance 
Department and that both he and the Director of Planning would 
be involved throughout. 

Your Committee, 

RECOMMENDS , 

THAT the City proceed with the study as outlined by the 
Director of Finance and that $10,000 be provided from Contingency 
Reserve for the cost of the study. 

FURTHER, that there be a report back to an informal meeting 
of the Committee in approximately 3 weeks, as the framework 
for the study develops. 
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standing Committee of Council 

on Finance and Administration 3 

May 2, 1974 


3. Property Tax Exemption - Metropolitan Co-operative Theatre 
Society. 


When dealing with Cultural Grants on March 21, 1974 your 
Committee tabled the recommendation of the Director of Social 
Planning to provide a grant of $500.00 to the Metropolitan 
Co-operative Theatre Society pendirig a report from the Director 
of Finance on the tax exempt status of this group as a non- 
profit society. 

Your Committee received this day /a report from the Director 
of Finance and the Director of Legal Services advising that the 
Metropolitan Co-operative Theatre Society Is not exempt from 
property taxes and noted the Society's request for a grant of $3,331.00, 
an amount equal to their 1973 taxes. 

Your Committee also noted that the grants approved by 
City Council in 1973 and 1972 were $3,327.00 and $3,780.77, 
respectively . 

The Committee discussed the merits and demerits of 
tying grant amounts to such things as property taxes and 
following discussion, 

RECOMMENDS , 

THAT an amount, based on financial need, of $3,000.00 be 

approved for 1974, as a Cultural Grant to the Metropolitan 

Co-operative Theatre Society. 

INFORMATION 

4 . Proposed Major Study re: Indemnities for Mayor, and Aldermen 

On March 6, 1973 City Council approved the following 
recommendation of the Committee with respect to indemnities 
to members of Council: 

a) that a major review of Council salaries be under- 
taken in 1974, when possible changes in civic government will 
have been decided on. 

b) that no major changes in such salaries proposed by 
this Council take effect before January 1, 1975. 

Your Committee had for its consideration a suggestion by the 
Chairman that the Vancouver Board of Trade and the Vancouver 
and District Labour Council be requested to undertake a joint 
study of the indemnities of elected officials, and to recommend 
to Council by September 1974 a scale of indemnities for Mayor 
and for Aldermen effective January 1975, which would be appro- 
priate to the work and responsibilities of these offices and 
permit a wide range of citizens to run for these offices. 

Considerable discussion ensued as to whether an indemnity 
to an elected official was not in fact an honorarium that 
had little relation to the duties, responsibilities and the 
hours involved. It has not been a city policy, it was pointed 
out, to pay elected officials for the time they put in. 

On the other hand, perhaps there are qualified people 
interested in running for office, who cannot because their 
particular vocation or profession would suffer and the 
Aldermanic indemnity alone would not provide a livable income. 
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standing Committee of Council 
on Finance and Administration 
May 2, 1974 


Clause 4 Cont'd 

It was concluded that, in considering the indemnity as an 
honorarium, perhaps there was no need for such a study as recommended 
by the Chairman at this time. 

It was, 
RESOLVED, 

THAT no action be taken at the present time and that the 
topic will be discussed again in Committee in two or three 
weeks, giving members an opportunity to consider the matter 
further. 


RECOMMENDATION 


5. Indemnities for 1974 for Park Board Commissioners 

A request had been received from the Park Board that their 
indemnities be increased from $1,000.00 to $2,000.00 per year, 
which would bring them to the same level as School Board 
Trustees . 

Your Committee, 
RECOMMENDS , 

THAT Park Board Commissioners' indemnities be increased 
to $2,000.00 per year, effective in 1974. 


INFORMATION 

6. V.T.R. Equipment Presentation 

A letter was received from the Medical Health Officer 
requesting one half hour at a future meeting of the Committee 
to present a demonstration of V.T.R. equipment. 

The Committee did not allow the recent budget appeal of the 
Health Department when they requested approval of funds for the 
purchase of V. T. R. equipment. 

It was noted that the value of the equipment was not being 
questioned but rather the amount of use it would receive. 
Commissioner Ryan noted that there was a request for similar 
equipment being considered for a different civic department 
at the moment. 

It was, 
RESOLVED, 

THAT the Medical Health Officer's request for presentation 
be declined and that it be suggested to him that a log be kept 
over the next 6 month period of when equipment is needed, when 
it is available and when it is not available. 


The Committee adjourned at 2:15 p.m. 

FOR COUNCIL ACTION SEE PACEfS) 3 ^6'- 1 
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CITY OF VANCOUVER 

REGULAR COUNCIL MEETING. 

A regular meeting of the Council of the City of Vancouver 
was held on Tuesday, May 14, 1974, commencing in No.l. Committee 
Room at 2. p.m. 

PRESENT; Mayor Phillips. 

Aldermen Bowers, Gibson, Harcourt, Hardwick, 
Marzari, Massey, Pendakur, Rankin and Volrich 

ABSENT; Alderman Linnell ( Leave of absence.) 

CLERK TO THE COUNCIL; R. Henry. 


ADOPTION OF MINUTES 

MOVED by Aid. Hardwick, 
SECONDED by Aid . Harcourt 

THAT the Minutes of the Regular Council Meeting dated May 7, 
1974, the Minutes of the Special Council Meeting dated May 2,1974, 
and the Minutes of the 'In Camera' Meetings dated April 30,1974 
and May 7, 1974, be adopted. 

- CARRIED UNANIMOUSLY. 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Volrich 

THAT the Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY. 


REPORT REFERENCE 

1. Planning Matters Relating to 
Greater Vancouver Region. 


The Council received an oral report from Mr. H.N. Lash, 
Director of Planning, Greater Vancouver Regional District, with 
respect to the sharing and management of growth in the region. 
Mr. Lash commented on the autonomy of the municipality's growth 
allocation and a proposed six-month freeze on Downtown development 
as a step towards de-centralization and implementation of a 
regional Town Centre programme. Various comments were made on 
questions raised by members of Council on this whole subject, 
following which it was - 

MOVED by Alderman Hardwick 

THAT the report reference given this day by Mr. Lash and 
othe?* Greater Vancouver Regional District officials present, 
be received . 

- CARRIED UNANIMOUSLY. 


A brief recess was observed, following which Council 
re-convened at 3.05 p.m. in the Council Chamber, still 
in Committee of the Whole, with the same members present. 


2. External Auditors - 

1973 Financial Statements . 

The Council heard a report reference from Mr. R.F. Gardiner, 
representing Riddel, Stead and Company, the City's External 
Auditors^ Mr. Gardiner referred to the 1974 Financial Statements 
submitted by his Company and made general comments in this regard. 

MOVED by Aid. Hardwick 

THAT the report reference from the External Auditors be 
received for information. 

- CARRIED UNANIMOUSLY. 
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UNFINISHED BUSINESS 

It was agreed to defer consideration of the following 
Unfinished Business Items, pending the hearing of delegations 
this evening. 

1. Development of Vancouver Waterfront from Main Street, West. 

2. Vancouver Sea Festival. 

3. License Appeal - Tattoo Parlour. 


COMMUNICATIONS OR PETITIONS. 

Conversion of Apartment Blocks from 
Monthly Tenancies to 99 Year Leases . 

MOVED by Aid. Bowers 

THAT the request by Mrs Borzyszkowski for ;the West-End 
Landlord Tenant Centre to appear as a delegation this evening 
with respect to the conversion of apartment blocks from monthly 
tenancies to 99 year leases, be granted, and the owners of the 
apartment blocks concerned be invited to appear if they so desire. 

- CARRIED UNANIMOUSLY. 

Playhouse Theatre Company- Further Grant . 

The Council noted a letter from the Playhouse Theatre Company 
dated May 1, 1974, requestine to appear as a delegation with 
respect to an additional grant in view of Council's action 
regarding the Vancouver Symphony grant. 

MOVED by Aid. Marzari 

THAT the request of the Playhouse Theatre Company to appear 
as a» delegation be granted, and the necessary arrangements left 
in the hands of the City Clerk. 

- CARRIED 

(Aid. Bowers, Hardwick and Pendakur voted against 

the Motion) 

Library Board Resignation - 

Park Board Representative - Commissioner Robertson . 

The Council noted a letter dated May 2, 1974 from 
Commissioner Robertson, tendering his resignation as the appointed 
Park Board representative to the Library Board. Council also 
noted a resolution from the Park Board dated March 13, 1974, in 
which it was stated the Board was of the opinion that a Park 
Board representative on the Library Board is extraneous. 


MOVED by Aid. Hardwick 

THAT the resignation be accepted and a letter of appreciation 
be sent thanking Commissioner Robertson for his past services; 

FURTHER THAT the part of the motion of Council dated April 
14, 1970 requesting the Park Board to nominate a representative 
to the Library Board for Council consideration, be amended by 
deleting this requirement} 

AND FURTHER THAT the City Clerk be authorized to request 
nominations for this vacancy from various sources for consideration 
of Council. 

- CARRIED UNANIMOUSLY. 
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COMMUNICATIONS OR PETITIONS 

Canadian Amateur Swimming 
Association - Grant Request . 

The Council noted a letter from the Canadian Amateur 
Swimming Association giving details of the recent lease by the 
Park Board of the old Crystal Pool to the Canadian Amateur 
Swimming Association for $1.00 per year, provided there is no 
additional cost to the Park Board. The organization is re- 
questing a grant of up to $6,000.00 for this initial operation, 
and asked to appear as a delegation should Council consider 
refusing this request. 

Council was advised that the Park Board had extended, to 
July 1, 1974, use of the pool to the organization. 

MOVED by Aid. Bowers, 

That no action be taken with respect to the Canadian 
Amateur Swimming Association's request until the organization 
can demonstrate to Council means of raising funds from other 
sources . 

- CARRIED UNANIMOUSLY. 

MOVED by Aid. Rankin 

THAT the Park Board be asked to submit a report to Council 
on the allocation of swimming time in public pools to the 
Dolphin Swim Club and the Canadian Amateur Swimming Association, 
particularly as it affects public use of the pools. 

- CARRIED UNANIMOUSLY. 


BOARD OF ADMINISTRATI O N, DEPARTMENT AND OTHER REPORTS 

BOARD OF ADMINISTRATION 
REPORT, May 10, 1974. 


Works and Utility Matters, 
May 10, 1974. 

The Council considered this report which contains five 
clauses, identified as follows: 

Cl.l. Closure of Portion of Lane abutting Lots A and B 

of Lots 11 and 12, Block 335, D.L. 526, Northwest 

Corner of Oak Street and Broadway. 
CI. 2. Lease of C.P.R. Right-of-Way for Granville 

Bridge Footings. 
CI. 3. Kerr Road P.R.V. Station Replacement - Closing 

of Capital Account. 
CI. 4. Reconstruction of the Sewer beneath the Lakewood 

Drive Bridge. 

CI. 5. Sewer Reconstruction Prior to 1974 Paving -Phase II. 

The Council took action as follows: 

MOVED by Aid. Hardwick 

THAT the recommendations of the Board of Administration 
contained in Clauses 1 - 5 of this report, be approved. 


- CARRIED UNANIMOUSLY. 
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BOARD OF ADMINISTRATION. DEPARTMENT AND OTHER REPORTS 


Building and Planning Matters, 
May 10. 1974. 

Strata Title Application - New Construction, 
1825 West 8th Avenue, Lot 'F ' , Block 307, 
D.L. 526, Plan 15144, 27 dwelling units. 
Block Bros. Contractors Ltd. 


MOVED by Aid. Hardwick 

That the application of Block Bros. Contractors Ltd., under 
the Strata Titles Act re new Apartment Construction at 1825 
West 8th Avenue, be approved, subject to application of relevant 
by-laws . 

- CARRIED UNANIMOUSLY 


Fire and Traffic Matters, 
May 10. 1974. 

New Headquarters Firehall 

MOVED by Aid. Hardwick 

THAT this report be received 


for information. 

- CARRIED UNANIMOUSLY 


Finance Matters, 
May 10. 1974. 

The Council considered this report which contains five 
clauses, identified as follows: 

Cl.l. Neighbourhood Improvement Programs: Planning 

Department Staff Arrangements. 
CI. 2. City Liability Insurance. 
CI. 3. Request for Budget Increase - Map Books. 
CI. 4. Automobile Fleet Premium Insurance. 
CI. 5. Electronic Control Gates at Central Library. 

The Council took action as follows: 

MOVED by Aid. Hardwick 

THAT the recommendations of the Board of Administration 
contained in Clauses 1 - 4 of this report be approved. 

- CARRIED UNANIMOUSLY 

Electronic Control Gates at 
Central Library (Clause 5) 

MOVED by Aid. Bowers 

THAT the Library Board be authorized to install the electronic 
control gates at a cost of $42,420.00 as proposed in this clause. 

- CARRIED 

(Aid. Hardwick , Marzari , Pendakur and Volrich voted i 

against the Motion) 
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BOARD OF ADMINISTRATION, DEPARTMENT AND OTHER REPORTS 


Property Matters 
May 10. 1974. 

The Council considered this report which contains three 
clauses, identified as follows: 

Cl.l. Lease - Rental Review. 

Lots 50, 50A, 51, 51A , , 52 , 52A , D.L.2064 - 

Columbia Street-end. 
CI. 2. Sale of Lots A ,B ,C ,D, E ,F , 1 , 2 & 3. Block 58, 

D.L. 541 S/S Georgia Street, Between Cambie 

and Beatty Streets. 
CI. 3. Sale of City Lands by Tender. 

Lots A & B, Blocks 10 to 13 & 22 to 25. D.L. 391 

& 392 S/S King Edward Avenue, West of St. George 

Street Zoned: RS - 1 . 

The Council took action as follows: 

MOVED by Aid. Harcourt 

TMT the recommendations of the Board of Administration 
contained in Clauses 1 - 3 of this report, be approved. 

- CARRIED UNANIMOUSLY 


B. DEPARTMENT GENERAL 
REPORT, May 10, 1974 . 

Building 8s Planning Matters 
May 10, 1974. 

Subdivision of Lot 'A' of Lots 15 and 16 
Block 1, 2 and 3, D.L. 321 

2991 West 42nd Avenue - Dr. Michael Huculak . 

MOVED by Aid. Hardwick 

THAT consideration of this clause be deferred and the 
request of Dr. Huculak to appear as a delegation be granted, 
and if possible arranged for later this evening. 

- CARRIED UNANIMOUSLY. 

C. Board of Administration Report 
May 10, 1974. 

Accommodation for Personnel Services Department . 

MOVED by Aid. Harcourt 

THAT the recommendation of the Board of Administration 
contained in this report be approved. 

- CARRIED UNANIMOUSLY 


D. Report of Standing Committee on 
Social Services, May 2, 1974. 

The Council considered this report which contains seven 
clauses, identified as follows: 

Cl.l. New Hope Lodge Society - Housing Proposal. 
CI. 2. Lee Building - 175 East Broadway. 
CI. 3. Hodson Manor. 
CI. 4. Glen Hospital. 
CI. 5. Day Care Centres. 

CI. 6. Cedar Cottage - Kensington Youth Services - 

Progress Report. 
CI. 7. Lengthy Delays Encountered by People applying 

for Mincome. 

The Council took action as follows: 


CONTINUED 
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BOARD OF ADMINISTRATION. DEPARTMENT AND OTHER REPORTS 


D. Report of Standing Committee on 
Social Services (Continued) 

MOVED by Aid. Rankin 

THAT Clause 1 of this report be received for information. 

- CARRIED UNANIMOUSLY. 

Lee Building - 

175 East Broadway (Clause 2) 

MOVED by Aid . Rankin 

THAT the resolution of the Committee contained in this clause 
be approved, after amendment; to read as follows: 

"THAT the Chairman write to Mr.S. Katsafanas, requesting 

* him to appear before City Council in two weeks ' time to 
resolve all matters regarding the operation of the Lee 

* Building, to the satisfaction of City Council, at which 
time Council have be fore it a report from the Director 
of Permits and Licenses on the matter . " 

- CARRIED 

MOVED by Aid . Bowers 

THAT the matter of Mr. Katsafanas appearing before City 
Council be deferred pending a report from the Director of 
Permits and Licenses in two weeks. 

- LOST 

(Aid. Gibson, Harcourt, Marzari, Pendakur and Rankin 

voted against the Motion to defer) 

A Tie-vote ensued and, therefore, the motion to defer 
was Lost. 

The motion of Alderman Rankin was, therefore, put and 

carried . 

(Aid. Bowers, Massey and Volrich voted against 

the main Motion) 

Hodson Manor (Clause 3) 

MOVED by Aid. Rankin 

THAT this clause be received for information. 

- CARRIED UNANIMOUSLY. 

Glen Hospital (Clause 4) 

MOVED by Aid . Rankin 

THAT the recommendation of the Committee contained in this 
clause be approved, after adding the following words after the 
figures $15.50 in the first paragraph of the recommendation - 
"as an interim measure". 

- CARRIED UNANIMOUSLY. 

MOVED by Aid. Bowers (in amendment) 

THAT the amount and the words "as an interim measure" be 
struck and the amount of $20.50 be inserted in Alderman Rankin's 
motion . 

- LOST 

(Aid. Gibson, Harcourt, Hardwick, Marzari, Rankin 
and the Mayor voted against the Motion) 

Alderman Rankin's motion was, therefore, put and carried unanimously 


* Underlining denotes change. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (Cont'd. ) 

D. Kerrisdale Beautif ication Project 

The Board of Administration submitted a report dated June 1, 
1970, re Kerrisdale Beatuf ication Project. It was noted the 
Kerrisdale and District Commercial Association has requested to be 
heard as a delegation. 

It was agreed that the delegation be heard. 


E. Report of Special Committee 
Re: Illegal Suites 
Hardship Cases 

The Council received the following report, dated June 12, 1970, 
from its Special Committee re Illegal Suites - Hardship Cases: 

"The Committee of Officials has considered the following requests 
under the policy established by Council concerning Illegal 
Suites - Hardship Cases, and reports as follows: 


(a) The following applications recommended for approval by the 
Sub-Committee, be approved: 

Mrs. Myrtle Mae Bowell (owner) , 4459 Quebec Street 

Mrs. Ljubica Dananic (owner), 5165 Fairmont Street 

Thomas Edwards (owner) , 29 48 Carolina Street 

Mr. Yoshitaro Fushimi (owner) , 2753 Trinity Street 

Mike Golovach (owner) , 4363 Welwyn Street 

Mrs. Janice Hagarty (tenant), 1066 East 55th Avenue 

Joanna Mary Harris (tenant) , 19 85 East Broadway 

Monika Lenz (tenant) , 60 4 West 12th Avenue 

Mrs. Deanna M. McBride (tenant), 2244 Rupert Street 

Mr. Irwin Mangham (tenant) , 2259 East 42nd Avenue 

Mrs. J. Rozankoski (owner), 1166 Rossland Street 

Helena Silins (owner) , 2956 Victoria Street 

Winifred Agnes Simm (owner) , 319 East 57th Avenue 

Ida A. Stockman (owner) ,2753 East 26th Avenue 

Mr. Myrle Towne (tenant) , 4447 Quebec Street 

(b) The following applications be approved for one year from 
the date of this resolution: 


Robert Donald Davidson (tenant) , 822 East 49th Avenue 

Albert E. Deptuck (tenant), 960 East 53rd Avenue 

Mrs. Sharon Hilda Lambert (Lessee), 2025 East 51st Avenue 

(c) The following applications be not approved: 

Dine and Gloria Nonis (tenants) , 2737 East Broadway 
Antonio Ossia (owner) , 2625 East 47th Avenue 
John Smook (owner) , 7357 Granville Street 

(d) In respect to the above mentioned, the City Building 
Inspector be instructed to carry out the policy as 
adopted by Council on December 17, 196 3, and as amended 
by Council on November 10, 19 6 4." 


MOVED by Aid. Calder, 

THAT the report of the Special Committee re Illegal Suites - 
Hardship Cases, dated June 12, 19 70, be approved. 


CARRIED 
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BOARD OF ADMINISTRATION^ DEPARTMENT & OTHER REPORTS (cont'd) 

Report of Standing Committee on 
Social Services (continued) 

MOVED by Aid. Rankin, 

THAT the recommendations of the Committee contained in 
Clause 5 be approved, and Clauses 6 and 7 be received for 
information. 

- CARRIED UNANIMOUSLY 

(Alderman Volrich and Mayor Phillips voted against 
Clause 5) 

E. Report of Standing Committee on 
Civic Development, May 2, 1974 

The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Transit for False Creek Areas 6 & 10 
CI. 2: Proposed Parking Site Location - Dawson School 
CI. 3: Vancouver Heritage Advisory Board - Various 
Resolutions 

The Council took action as follows: 

MOVED by Aid. Hardwick, 

THAT the recommendations of the Committee contained in Clauses 
1 and 3 be approved. 

- CARRIED UNANIMOUSLY 

Proposed Parking Site Location - 
Dawson School (Clause 2) 


MOVED by Aid. Hardwick, 

THAT this clause be deferred pending final determination by 
the Provincial Government who have indicated an interest in 
acquiring the property. 

- CARRIED UNANIMOUSLY 

F. Report of Standing Committee on 

Community Development, May 2, 1974 

The Council considered this report which contains two clauses 
identified as follows: 

CI. 1: Safeway Development Application: 41st Avenue 

between Dunbar and Collingwood 
CI. 2: Street Vending 

The Council took action as follows: 

MOVED by Aid. Volrich, 

THAT Clause 1 be received for information. 

- CARRIED UNANIMOUSLY 

Street Vending (Clause 2) 

MOVED by Aid. Volrich, 

THAT this clause be deferred pending a complete report on the 
whole question of street vending from the Committee. 


- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

G. Report of Standing Committee on 
Social Services, May 9, 1974 

The Council considered this report which contains two clauses 
identified as follows: 

Cl. 1: Relocation of Youth Health Services 
Cl. 2: Cedar Cottage-Kensington Youth Services Project: 
Evaluation Report and Future Funding 

The Council took action as follows: 

Relocation of Youth Health 
Services (Clause 1) 


MOVED by Aid. Rankin, 

THAT the recommendations of the Committee contained in this 
clause be approved subject to a formula for funding being established 
on an ongoing basis with the Provincial Government that is satisfactory 
to the City Council. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Rankin, 

THAT the recommendations of the Committee contained in Clause 
2 be approved. 

- CARRIED UNANIMOUSLY 

H. Illegal Suites: 
Hardship Cases 

The Special Committee concerning Illegal Suites - Hardship 
Cases, submitted the following report under date of May 3, 1974: 

"The Committee of Officials has considered the following requests under 
the policy established by Council concerning Illegal Suites - Hardship 
Cases, and reports as follows: 


(a) The following applications recommended for approval by the 
Sub -Commit tee be approved: 


Lillian B. Smith (tenant), 2085 fiast 47th Avenue 
Mrs. Marie Bbbeson (tenant), #4 - 6128 Chester Street 
Merete Kantonen (tenant), 687 West 71st Avenue 
Mrs. Alice McCauley (tenant), 3248 Coleridge Street 
Eva Hontaiuk (owner) , 1725 East 15th Avenue 
Mrs. Gertrude Ulph (owner), 1375 Park Drive 
Florence M. Derlak (tenant), 875 West 15th Avenue 
Patricia Ann Pylypiak (owner) , 5137 Rupert Street 
Hazel Lee (tenant), 1974 Turner iitreet 


(b) the following applications l>e approved for one year from tlxj date 
of this Resolution: 


Ed Garner (tenant), 772 East 37th Avenue 

Fred Loewen (tenant), 4605 West 8th Avenue 

Ararat Lai Bhulabhai ( owner) , 1167 East 19th Avenue 

Helen Ching (tenant), 39 East 39th Avenue 

Verna Pyplacz (tenant), 2607 MacKenzie Street 

Timothy P. Leadem (tenant), 2486 West 8th Avenue 

Daniel Olson (tenant), 174 West 21st Avenue 


cont ' d. 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

Illegal Suites: Hardship 
Cases (continued) 


(c) the following application be approved for six months from the 
date of this Resolution: 


Melnick Robert (tenant), 3484 Oxford Street 

(d) in respect to the above mentioned, the City Building Inspector be 
instructed to withhold enforcement action and to carry out the 
Policy as adopted by Council on December 17, 1963, and as amended 
by Council on November lO, 1964. 

(e) the following applications be not approved: 


B. Joan Mcllwee (tenant), 3656 Point Grey Road 
Saroop S. Baweja (tenant), 7958 Osier Street 
Gus Bourpoulas (owner) , 965 East 64th Avenue 
Srnie Malamas (owner), 3276 Ontario Street " 

MOVED by Aid. Bowers, 

THAT the recommendations contained in the foregoing Special 
Committee report dated May 3, 1974, be approved, except that in 
the case of the application of Gus Bourpoulas (owner) , 965 East 
64th Avenue, approval be given for an extension until the end 
of June, 1974, and in the case of the application of Ernie Malamas 
(owner) , 3276 Ontario Street, approval be given for an extension 
of one year. 

- CARRIED UNANIMOUSLY 

I. Report of Vehicles for 
Hire Board, May 8, 1974 

The Council noted the following report from the Vehicles for 
Hire Board dated May 8, 1974, with respect to interim taxi rate 
increase, which was amended after agreement to read as follows: 

1. Interim Taxi Rate Increase 

Council, on April 30, 197 4, passed the following motion: 
"MOVED, 

THAT the follov.'ing recommendation of the Board of 
Administration contained in this Clause be approved. 

'I therefore recommend that Council authorize the Board of 
Administration to contact two or three of the major 
consulting firms with a view to receiving proposals anc! 
prices for the above "mentioned study, for report back to 
Council and provision of funds.' 

MOVED , 

THAT the second recommendation in this Clause be approved 
after amendment, as follows:- 

'In the meantime, I would rocoiiimcnd that tlio VehicJc;; Cor 
Hire Board consider an interim rate increase to the fare 
structure based on 50% or 15^ of the increase now requested 
by the industry. The interim increase is a purely arbitrary 
one, as was the last increase, and the amount could be the 
subject of further debate by the Vehicles for Hire Board. 
On the understandj ng the Vchciles for Hire Board will report 
back to Council with its recommendation. ' " 


Representatives of the Vancouver Taxi Owners Association were present 
and reiterated their requested rate increases as outlined in the report 
from the Vancouver Taxi Industry submitted to tlie Vehicles for Hire Board 
at its meeting of April 17, 1974 as follows: 


cont ' d. 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 


Report of Vehicles for Hire Board 
May 8, 1974 (continued) 

i) Flag increase from 55<: to 75<: 

ii) Rate increase from 50<: per mile to 60<: per mile 

iii) V7aiting time rate increase from $6.00 per hour to $8.00 per 
hour 

It was noted that the flag increase would mean an approximate 
$4.00 gross increase per shift, the increased mileage rate would mean 
an approximate $8.00 gross increase per shift, and the increase in the 
waiting rate would mean an approximate $1.00 gross increase per shift. 
The total gross increase being approximately $13.00 per shift. 

In reply to a question from the Board, representatives of the 
Taxi Owners Association advised that drivers presently get 45% to 
50% of the gross take. However, if their requested increase was 
granted, the taxi companies operating in the City of Vancouver would 
pay their drivers a minimum of 50% of the gross take across the board, 
plus fringe benefits. 

Following brief discussion, your Committee 

RESUL\/ED , 

A. THAT interim taxi rate increases be granted to the Vancouver Taxi 
Industry as follows: 

a. Flag increase of lO"? (55* to 65<^) 

b. Rate increase of 10* per mile (50<? per mile to 60* per mile) 


B. THAT the Taxi Owners Association submit a letter to the Vehicles 
For Hire Board stating that the drivers of taxi-cabs in the 
City of Vancouver would receive a minimum of 50% of the gross 
take plus fringe benefits, before the interim rate increases 
becoming effective. 


C. THAT the Vehicles For Hire Board approve in principle an 

additional twenty-five taxi licenses; the method of distribution 
to be established after the results of a study of the Vancouver 
Taxi Industry by an outside consulting firm have been 
submitted to Council. 

(underlining indicates 
amendment) 

MOVED by Aid. Rankin, 

THAT the foregoing report of the Vehicles for Hire Board dated 
May 8, 1974, be approved as amended. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Volrich, 

THAT Resolution C be deferred pending the results of the 
consulting firm's study. 

- LOST 

(Aldermen Bowers, Gibson, Harcourt, Hardwick, Marzari, 
Massey, Rankin, and Mayor Phillips voted against the 
motion) 

The motion of Alderman Volrich to defer having lost. Alderman 
Rankin's motion was put and carried unanimously. 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

J. Report of Special Committee on 

the Orpheum Theatre, May 13, 1974 

The Special Committee on the Orpheum Theatre under date of 
May 13, 1974, submitted the following report: 

H 

On March 19, 1974, Council approved a recommendation 

'THAT the Special Committee on the Orpheum be asked to continue 
its existence as Mason with Senior Governments and with the private fund-raising 
drive which will now commence.*- 

The fund-raising drive is now we I I underway, particularly a lottery 
which is expected to net $ 400,000 , and the Committee will be reporting progress 
to Council in due course. In addition there was last Saturday the first of 
a series of weekly Open House tours of the theatre, conducted by volunteers. 
This proved to be very popular. 

At its meeting of April 16, the Special Committee considered other 
steps that will be necessary to complete the project of acquiring the theatre 
as a second auditorium for live performances. The most urgent of these is the 
planning of the restorations to commence in 1975. 

This will involve decisions on consultants and architects, and compromise 
between the desires of the Symphony Orchestra on the one hand, and those who would 
like to keep the theatre as originally designed on the other. 

THE COMMITTEE RECOM/'AENDS 

THAT Council extend the terms of reference of its Special Committee on 
the Orpheum and ask that in addition to its concern with fund-raising, the 
Special Committee consider all aspects of the work of restoring the theatre, and 
report to Council recommendations on 

a) the appointment of consultants, architects and contractors 

b) detailed plans for the restoration, including costs and schedules. 

INFORMTION 

In anticipation of Council's agreement to this. The Special Committee 
established a 'Clients' Committee' to consider the technical details and to work 
with such architects and consultants as Council may appoint. 

It asked Aid. Mass^^ey to chair the committee, and the following to serve: 

- a represent'at i ve of the Community Arts Council 

- a representative of the Vancouver Symphony Orchestra 

- a representative of the Stagehands' Union 

- Ian Dobbin 

- Hugh Pickett, 
with power to add. 

If Council is in agreement with this function, then it is suggested 
that the 'Clients' Committee' will report to Council through the Special Committee 
on the Orpheum. 

MOVED by Aid. Bowers, 

THAT the recommendations of the Committee contained in the 
foregoing report be approved. 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Hardwick, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Gibson, 

THAT the report of the Committee of the Whole be adopted. 


- CARRIED UNANIMOUSLY 
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MOTIONS 

1. Allocation of Land for Highway 
Purposes (5946 Kerr Street) 

MOVED by Aid. Volrich, 
SECONDED by Aid. Bowers, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver for road purposes all that portion of Lot 4, 
and Lot "A" of the South West Quarter of Block 17, 
District Lot 50, Plan 2950, described as follows: 

1. COMMENCING at the southwesterly corner of said 
Lot 4; 

THENCE N0° 01° 20" W, 117.40 feet, more or less, 
following in the westerly limit of said Lots 4 
and "A" to the northwesterly corner of said Lot 

"A" r 

THENCE S89° 40E, 13.32 feet, following in the north- 
erly limit of said Lot "A" ; 

THENCE S0° 28" 30" W, 117.34 feet, more or less, to 
intersection with the southerly limit of said Lot 4 
at a point 12.32 feet easterly from the southwesterly 
corner of said Lot 4; 

THENCE N89° 57' 30" W, 12.32 feet, following in the 
southerly limit of said Lot 4 to the point of commence- 
ment. The same as shown outlined red on plan prepared 
by A. Burhoe, B.C.L.S., dated November 15th, 1973, 
and marginally numbered LF 6802. 

(5946 Kerr Street) 


AND WHEREAS it is deemed expedient and in the public 
interest to accept and allocate the said lands for highway 
purposes . 

BE IT IHEREFORE RESOLVED that the above described 
lands so conveyed be, and the seime are hereby accepted and 
allocated for highway purposes, and declared to form and 
constitute portions of highway. 

- CARRIED UNANIMOUSLY 


The Council recessed at approximately 5:10 p.m., to reconvene 
in open session in the Council Chamber at 7:30 p.m. 


The Council reconvened at approximately 7:30 p.m. in the Council 
Chamber with Mayor Phillips in the Chair with the same members present 
with the exception of Alderman Marzari who was absent on other Civic 
Business. 

DELEGATIONS AND UNFINISHED BUSINESS 

Development of Vancouver Waterfront 
from Main Street West 


Council received a delegation from Mr. R.C. Smith, President 
of the International Longshoremen's & Warehousemen's Union who 
spoke to his brief concerning the waterfront planning study being 
carried out by the City and the Federal Government. Various 
questions were raised by members of Council on statements made in 
the brief, following which, it was 

MOVED by Aid. Pendakur, 
SECONDED by Aid. Harcourt, 

THAT the submission from the International Longshoremen's and 
Warehousemen's Union be received and referred to the Project Manager 
for consideration and incorporation in the next stage of the water- 
front planning study. 

- CARRIED UNANIMOUSLY 
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DELEGATIONS AND UNFINISHED BUSINESS (cont'd) 

Vancouver Sea Festival 

City Council at its meeting on April 23, 1974, deferred 
consideration of a grant request of $10,000 from the Vancouver 
Sea Festival Society pending the hearing of a delegation. 

Representatives of the organization addressed Council, gave 
details of their proposed program advising that their budget is 
estimated at $30,000 for this year. An audited financial report 
for 1973 was filed. 

MOVED by Aid. Volrich, 
SECONDED by Aid. Har court, 

THAT a grant of $10,000 be approved to the Vancouver Sea 
Festival Society, subject to the Director of Finance approving 
the organization's records and accounting arrangements. 

- LOST 

(Aldermen Bowers, Gibson, Hardwick, Massey, Pendakur, Rankin 
and Mayor Phillips voted against the motion) 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Volrich, 

THAT a grant of $6,000 be approved to the Vancouver Sea Festival 
Society, subject to the Director of Finance approving the organization's 
records and accounting arrangements. 

- LOST 

(Aldermen Bowers, Gibson, Hardwick, Massey, Pendakur, 
Rankin and Mayor Phillips voted against the motion) 

No further action was taken with respect to this grant 
request. 

Appeal re Tattoo Parlour 
License Application 

Council received a delegation from Mr. Bryan Zuk appealing the 
decision of the Chief License Inspector who had rejected his 
application to carry on a business of a tattoo parlour at 15 Blood 
Alley. Mr. Zuk explained that there were two other existing tattoo 
parlours in the City who have been existence for a number of years. 

The Medical Health Officer advised Council, in medical terms, 
the possibilities of skin diseases, allergies and other harmful 
diseases which can be contracted from this type of activity. 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Harcourt, 

THAT Mr. Bryan Zuk be granted a license to operate a tattoo parlou] 
until the end of the year at which time the matter be reviewed and a 
report be submitted by the Medical Health Officer. 

- CARRIED 

(Alderman Gibson voted against the motion) 

Conversion of Apartment Blocks from Monthly 
Tenancies to 99 Year Leases 


The Council received a delegation from the West End Landlord - 
Tenant Centre speaking with respect to the conversion of apartment 
blocks in the City from monthly tenancies to 99 year leases. A 
brief was filed giving details of conversions in the West End. A 
spokesman for various tenants of the buildings also addressed Council. 

The Council also noted a letter dated May 14, 1974, from the 
First Canadian Land Corporation, owners of the apartment blocks 
affected. 

cont ' d. . . . 


Regular Council, May 14, 1974 

DELEGATIONS AND UNFINISHED BUSINESS (cont'd) 

Conversion of Apartment Blocks from Monthly 
Tenancies to 99 Year Leases (continued) 

The Mayor advised that he had written to the Attorney-General 
requesting that the matter be examined and suggested Council may 
wish to pursue the matter further with the Attorney-General. 

MOVED by Aid. Har court, 
SECONDED by Aid. Rankin, 

THAT Council advise the Attorney-General its strong opposition 
to conversion of rental units to long term leases, and urge that 
the appropriate legislation be brought in during this session of 
the Legislature to prevent such practices. 

- CARRIED UNANIMOUSLY 

Subdivision of Lot 'A' of Lots 15 & 16, 

Block 1, 2 and 3, D.L. 321 

2991 West 42nd Avenue 


Earlier this day. Council agreed to hear a delegation from 
Mr. Huculak speaking with respect to Departmental Report, Building 
and Planning matters, dated May 10, 1974, re the subdivision of 
2991 West 42nd Avenue. 

Mr. Huculak referred to his letter of February 13th, which had 
been circulated previously giving the reasons for the request to 
subdivide and requested approval. 

Following an explanation by the Zoning Planner on the details 
of the application, it was 

MOVED by Aid. Pendakur, 
SECONDED by Aid. Rankin, 

THAT Council advise the Approving Officer it has no objections 
to the subdivision of this property, subject to the Director of 
Planning reporting back after having canvassed property owners in 
the neighbourhood to obtain their reaction to the subdivision 
proposed. 

- CARRIED UNANIMOUSLY 

NOTICE OF MOTION 

The following Notice of Motion was submitted and recognized 
by the Chair : 

1. Proposed Public Officials and 
Employees Disclosure Act 

MOVED by Aid. Volrich, 

THAT this Council express its strong disapproval of the 
proposal in Bill 85, the Public Officials and Employees Disclosure 
Act, which requires elected officials to file a disclosure 
statement with the City or Municipal Clerk and which requires 
that this disclosure statement be made available to the public 
at large. 

(Notice) 


The Council recessed at approximately 9:45 p.m. to reconvene 
'In Camera' in the Mayor's Office. 
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CITY OF VANCOUVER 


SPECIAL COUNCIL - MAY 2, 1974 

A Special Meeting of the Council of the City of Vancouver was 
held on Thursday, May 2, 1974, in No . 1 Committee Room at 7:30 p.m. 

PRESENT : Mayor Phillips 

Aldermen Harcourt, Hardwick, Massey, Rankin 
and Volrich 

ABSENT : Aldermen Bowers, Gibson, Linnell, Marzari 

and Pendakur 

CLERK TO 

THE COUNCIL: M. Kinsella 


Local Improvements by Petition 

MOVED by Aid. Rankin, 
SECONDED by Aid. Hardwick, 

THAT this Council resolve itself into a Court of Revision for 
the purpose of hearing complaints against the proposed assessments 
or the accuracy of frontage measurements, or any other complaint 
which persons interested may desire to make and which is by law 
cognizable by the Court, Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY. 


COURT OF REVISION 

Pavements and Curbs, Lane Pavements, Sidewalks 
by Petition Schedule #425 

The Court received from the Assessment Commissioner, Schedule 
#425 listing a number of Local Improvement projects at various 
locations by petition, which had been requested by the majority 
of the assessed owners by means of sufficiently signed petitions. 

The Assessment Commissioner requested the Court to adjust the 
measurements as noted below with respect to Project #4, the instal- 
lation of pavements and curbs on both sides of Beatrice Street, from 
22nd Avenue to the lane south of 22nd Avenue. 

"Frontage assessed (Residential) ORIGINAL ESTIMATED COSTS 

- From 1.431.71' to 1,068.59' 

City $11,317. 
Frontage exempt (Residential) Property Owners 12,245. 

- From nil to 363.12' TOTAL 23,562. 

The properties on the west side of Beatrice Street also abut Commercial 
Street. (Two Street Frontage) Under Part I Section 6 (2) of the Local 
Improvement Procedure By-law, Equitable Adjustments, the City shall con- 
tribute fifty percent (50%) of the cost of the projecc as would otherwise 
be specially assessed against properties where the front and rear boun- 
daries each abut on a street. We request the Court of Revision to adjust 
the measurements as noted above,'' 


ADJ. ESTIMATED COSTS 

City $14,353. 
Property Owners 9,209. 
TOTAL 23.562. 


MOVED by Aid. Rankin, 
SECONDED by Aid. Harcourt, 

THAT Project #4, Schedule 425, be amended as requested by the 
Assessment Commissioner. 


- CARRIED UNANIMOUSLY. 
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MOVED by Aid. Volrich, 
SECONDED by Aid. Harcourt, 

THAT Schedule 425 as submitted by the Assessment Commissioner 
and amended by this Court, be approved. 

- CARRIED UNANIMOUSLY. 

MOVED by Aid. Harcourt 
SECONDED by Aid. Hardwick 

THAT the Court of Revision rise and report 

- CARRIED UNANIMOUSLY. 


COUNCIL 


MOVED by Aid. Hardwick, 
SECONDED by Aid. Massey, 

THAT the report of the Court of Revision be received. 

- CARRIED UNANIMOUSLY. 

Local Improvement Subsequent Procedure - 
Schedule 425 

The Council received the following representations speaking to 
the projects listed: 

Project 

Sch. No. No. Comments 


Messrs. Deglau 425 
& Wilson 


18 


Opposed reduction of pavement 
from 33 ' to 32 ' and requested 
the City install a 36' wide 
pavement . 


Mrs. Lussier 425 


Messrs . Bonin 425 
& Leptick 


54 


42 


Opposed. Additional assess- 
ment would impose a financial 
hardship on her. Also, two 
of the petitioners have since 
sold their homes and moved 
away 

Opposed to proposed 27 ' pave- 
ment. Would support if pave- 
ment were 32' wide. 


Mr. J. Traill 425 


54 


Opposed cost of additional 
assessment involved. 


Mr . Hock 


425 


62 


Opposed. His property is 
situated on the short end of 
this 'T' lane, which portion 
will not be paved at this time 
Also complained of drainage 
problems . 


Mrs. Clark, 425 
Messrs. Coleman 
& Nelson 


Mrs . Jakes 


425 


72 


90 


Commented re ditch and poor 
drainage conditions. Also 
referred to youth of can- 
vasser . 

Concerned with respect to 
drainage problems and ditch. 


I 


Mr. Malkoc 425 


97 


In favour of the project. 
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COMMITTEE OF THE WHOLE 

MOVED by Aid. Rankin, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid. Rankin, 
SECONDED by Aid. Calder, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 


The Council recessed at approximately 10:30 a.m. to reconvene 'In 
Camera' in the Mayor's Office, following which the Council recessed 
to reconvene in open session in the Council Chamber at 2:00 p.m. 


The Council reconvened in open session in the Council Chamber 
at approximately 2:00 p.m., His Worship the Mayor in the Chair, and 
the following members present: 

PRESENT: His Worship the Mayor 

Aldermen Adams, Bird, Calder, Hardwick, 
Linnell, Rankin and Sweeney 

ABSENT : Alderman Broome ( Leave of Absence) 

Alderman Phillips 

Alderman Wilson ( Leave of Absence) 


DELEGATIONS AND UNFINISHED BUSINESS 

1. Rezoning: N/W Corner 2nd Avenue 
and Victoria Drive 


The Council considered an application from Mr. C. Tabory to 
rezone lots on the N/W corner of 2nd Avenue and Victoria Drive from 
an RT-2 Two Family Dwelling District to a Commercial District for 
the purpose of a service station repair shop. 

Mr. Tabory appeared before the Council on the matter and filed 
a brief in support of the rezoning. 

MOVED by Aid. Bird, 
SECONDED by Aid. Rankin, 

THAT this application be referred to a Public Hearing. 

- CARRIED 
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Local Improvement Subsequent Procedure - 
Schedule 425 (cont 'd .) 


Project 
Sch. No. No. 


Comments 


Mr . Molenda 


425 


105 


Opposed cost of additional 
assessment involved . 


Mr. Bell 425 112 Spoke on behalf of 18 affected 

owners who do not wish the pro- 
ject to proceed unless speed 
bumps are installed in the 
lane at time of paving. 

A letter from Mr. R. R. Wicks, Project #91, Schedule 425, ob- 
jecting was noted by the Council. 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Rankin, 

THAT the letter referred to above be received. 

- CARRIED UNANIMOUSLY. 

Council also noted a report from the Board of Administration 
dated April 24, 1974 recommending certain projects be undertaken. 
Council took action on the various projects as follows : 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Volrich, 

THAT Project 18, Schedule 425, be approved but that the pave- 
ment width be amended to 36' . 

- CARRIED UNANIMOUSLY. 

MOVED by Aid. Rankin, 
SECONDED by Aid. Harcourt, 

THAT Project 28, Schedule 425, not be proceeded with at this 

time . 

- CARRIED UNANIMOUSLY. 


MOVED by Aid. Harcourt, 
SECONDED by Aid. Hardwick, 

THAT Project 42, Schedule 425, be approved, but that the pave- 
ment width be amended to 32 ' . 

- CARRIED UNANIMOUSLY. 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Volrich, 

THAT Council approve the following cost-sharing formula with 
respect to installation of speed bumps in lanes: 

Initiated by the City — the City to pay the full cost 

Requested by the Property — the cost to be born 2/3 City, 
Owners 1/3 affected property owners. 

- CARRIED UNANIMOUSLY. 

MOVED by Aid. Rankin, 
SECONDED by Aid. Harcourt, 

THAT Project 112, Schedule 425, be approved, but the City 
Engineer take no action to proceed at this time, pending the result 
of Mr. Bell's canvass of the affected property owners with respect 
to their paying 1/3 of the cost of installing speed bumps in this 
lane . 


- CARRIED UNANIMOUSLY. 
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MOVED by Aid. Har court, 
SECONDED by Aid. Hardwick, 

THAT the balance of the Petition Projects in Schedule 425 be 
undertaken as amended. 


- CARRIED UNANIMOUSLY. 


The Council adjourned at approximately 8:50 p.m. 


The foregoing are Minutes of the Special Council Meeting 
of May 2, 1974, adopted on May 14, 1974. 





Board of Administration Report, May 10, 1974 .... (WORKS - 1) 

WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 

RECOMMENDATIONS ; 

1. Closure of Portion of Lane Abutting Lots A and B of Lots 11 and 12, 
Block 335, D.L. 526, Northwest Corner of Oak Street and Broadway 

The City Engineer reports as follows: 

"On the 25th of November 1969, City Council adopted the following 

report . 

'The lane at the rear of the above mentioned Lots A & B 
is 22 feet in width. The normal requirements are for a 
20 foot lane. The owner of Lots A & B wishes to acquire 
the 2 foot surplus portion of lane. 

I RECOMMEND that the 2 feet of lane at the rear of Lots A & B 
be closed, stopped up and conveyed to the owner of Lots A & B 
subject to the following conditions: 

(a) The value of the 2 foot strip to be $1,575 in 
accordance with the Supervisor of Property and 
Insurance . 

(b) The closed lane, together with Lots A & B, to be 
consolidated to form one parcel. 

(c) A Bulkhead Agreement satisfactory to the Corporation 
Counsel and the City Engineer. ' 

The acquisition of the 2 foot surplus lane was not completed. A 
new application has been received to acquire this surplus portion of lane. The 
value of the land has increased since 1969. 

* I RECOMMEND that the I969 Minute of Council be rescinded, and 

I further RECOMMEND that the 2 feet of lane at the rear of Lots A & B 
of Lots 11 and 12, Block 335, D.L. 526 be closed, stopped up and conveyed to 
the owner of said Lots A and B subject to the following conditions: 

(a) The value of the 2 foot strip be set at $3,750.00, in 
accordance with the recommendation of the Supervisor of Property and Insurance. 

(b) The closed lane be consolidated with the abutting said Lots 
A and B to form one parcel. 

(c) A Bulkhead Agreement, over the new parcel, satisfactory to 
the Director of Legal Services and the City Engineer." 

Your Board RECOMMENDS that the foregoing be approved. 

*NOTE: Two-thirds majority of those present required for 
rescinding motion. 


2. Lease of C.P.R. Right-of-Way for Granville Bridge Footings 
The City Engineer reports as follows: 

"Footings for the Hemlock ramp of the Granville Bridge encroach on 
Canadian Pacific Railway property. The area covered by the encroachment has 
been leased from the railway since 195A on a yearly basis. The railway advised 
in January, 1974. that the rent on the above' property would be raised from $20 a 
year to $60 a year commencing March 1, The Supervisor of Property and 

Insurance advised that this is a reasonable rental. Funds are available for this 
purpose in Account 8021/1850. 

I RECOMMEND that the Mayor and City Clerk be authorized to execute an 
addendum to the present agreement which will set the annual rental at $60.00." 

Your Board RECOMMENDS that the foregoing be approved. 
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3. Kerr Road P.R.V. Station Replacement - Closing of Capital Account 
The City Engineer reports as follows: 

"The replacement of the Kerr Road pressure reducing valve station 
was part of the 1973 Water Works Construction Program and funds had been set 
up and appropriated accordingly. 

Detailed design has shown, however, that the required work on this 
station cannot be done without seriously affecting the service to the industries 
south of Marine Drive. 

It has, therefore, been decided to delay this work until an alter- 
native feed along Boundary Road can be used which is to be constructed as part 
of the Champlain Heights development. 

Until this occurs and to make the allotted $35,000 available for 
other work. Capital Account 121/52H should be closed out at this time. 

I therefore RECOMMEND that account 121/52U, 'Kerr Road P.R.V. Station 
Replacement' be closed out and that the appropriated $35,000 under this number 
be transferred to Water Works Capital Account No. 128/7902, 'Short Notice Projects 
Unallocated' ." 

Your Board RECOMMENTDS that the foregoing be approved. 

A. Reconstruction of the Sewer beneath the Lakewood Drive Bridge 

The City Engineer reports as follows: 

"There is a sewer suspended beneath the Lakewood Drive Bridge which 
spans the Burlington Northern Railway cut. This sewer is in a bad state of 
repair and must be rebuilt as soon as possible. 

The estimated cost of reconstructing this sewer on Lakewood Drive 
between 11th and 12th Avenue is $25,000. 

I RECOMMEND that the construction of this sewer be approved, and that 
$25,000 be appropriated from the 1973 Sewers Capital Budget, Account ll8/790/^, 
'Reconstruction and Relief - Unallocated'." 

Your Board RECOMMENDS that the foregoing be approved. 

5 . Sewer Reconstruction Prior to 197A Paving - Phase II 

The City Engineer reports as follows: 

"Recent television inspection shows that sewers on the following streets 
are in poor condition and should be reconstructed prior to paving under the 197^ 
Paving Program: 

(a) Lane south of 7th Avenue from Alberta to Columbia. 

(b) Lane south of 8th Avenue from Alberta to Columbia. 

(c) Quebec Street from 13th Avenue to lA-th Avenue. 

(d) 18th Avenue from Heather to Ash Streets. 

The estimated total cost of this work is $60,000. 

I RECOMMEND that $60,000 be appropriated for 'Sewer Reconstruction, 
Prior to 197A Paving - Phase II' from Sewers Capital funds as follows: 

(a) $26,000 from Account 118/7903, 'Prior to Paving - Unallocated', 

(b) $3/^,000 from Account ll8/790/^, 'Reconstruction and Relief - 
Unallocated' ." 

Your Board RECOMMENDS that the foregoing be approved. 


FOR COUNCIL ACTION SEE PA6E(S) ..v^^ 
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BUILDING AND PLANNING MATTERS 


CONSIDERATION 

1. Strata Title Application - New Construction 
1^25 West Sth Avenue, Lot 'F', Block 307, 
D.L. 526, Plan 15144, 27 dwelling units. 
Block Bros. Contractors Ltd. 

The Director of Planning and the Director of Finance report as follows: 

"In accordance with the City's current regulations governing the 
approval of Strata Title Applications for new buildings, an app- 
lication has been received from Block Bros. Contractors Ltd., for 
approval of a Strata Plan for a new three storey with basement, 
wood frame apartment building, containing 27 dwell irig units at 
1825 West 8th Avenue. 

N.B.: See appendix "A" for site plan. 

Section 1 (2) - Financing 

The Director of Finance has reviewed the prospectus with regard to the 
financing information and finds the following: 

Subsection (a) - The true interest on financing 

Purchase monies have been arranged through the Bank of Montreal , 
10th Avenue and Granville Street Branch, Vancouver, British 
Columbia, payment whereof to be amortized over a period of 
twenty-five (25) years, subject to repayment within five (5) years. 
The true interest charge with respect to such purchase mortgages 
shall be nine and three-quarters per cent (9 3/4%) per annum, 
calculated half yearly not in advance. The Purchasers shall be 
entitled to arrange their own purchase mortgages if they so desire. 

Subsection (b) - Any bonusing of Financing 

No bonus or like cost will be charged with respect to purchase 
mortgage financing arranged through the Bank of Montreal aforesaid. 

Subsection (c) - Details of a management contract and monthly Services 

Immediately upon filing of the Strata Plan the undersigned will 
enter into a management contract with Brock Bros. Realty Ltd., 
which said management contract will have an initial term of one (1) 
year and will contain, inter alia, the following terms and conditions: 

(i) management fees payable to the Manager during the 
initial term of twelve (12) months shall not exceed 
an average of Nine dollars ($9.00) per Strata Lot per 
month (aggregate charge for such services shall not 
exceed Two hundred and forty- three dollars ($243.00 per 
month) ; 

(ii) the Manager shall be charged with carrying out the day to 
day management of the property and to report to the Strata 
Council from time to time with respect to details and costs 
of services provided and any recommendations with respect 
thereto ; 

(iii) the Manager shall be charged with enforcing the By-laws of 
the Strata Corporation and the rules and regulations 
regulating the use of the common property; 
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Clause No.l continued 


(iv) the Manager shall collect and receive all monies payable 
by the Strata Lot owners to the Strata Corporation under 
the By-laws and shall hold the same in trust for the Strata 
Corporation and to apply the same in payment of accounts 
properly incurred by or on behalf of the Strata Corporation. 

(v) the Manager shall repair and maintain the property 
on behalf of the Strata Corporation and will arrange 

and pay for water and sewer services, garden maintenance, 
garbage collection, janitorial services, property 
insurance, etc.; 

(vi) the Manager shall maintain at its own expense a comprehensive 
system of records and proper books of account reflecting 
all dealings and transactions involved in the management 
of the property and to render to the Corporation monthly 
management accounts with respect thereto; 

(vii) the Manager shall prepare an estimated budget, at least 
once in each twelve (12) month period, setting forth an 
itemized statement of the estimate of all common expenses 
of the Strata Corporation for the ensuing year. 

The Purchasers' attention is drawn to Section 6, Subsection 6, 
of the Strata Titles Act, Chapter 46 of the Statutes of British 
Columbia, 1966, as amended, wherein the Strata Corporation shall 
be entitled to terminate any management agreement upon three 
(3) months notice. Any Purchaser shall be entitled to receive 
a full copy of the management agreement, without charge, upon 
request in writing to the undersigned. 

Monthly Maintenance Costs 

The estimated monthly assessments for each Strata Lot are as follows: 


Strata Lot 


Square Feet of 
Strata Lot 


Unit 
Entitle- 
ment 


Estimated Cost 
Per Month Per Annum 


2 
3 
4 
5 
6 
7 
8 
9 
10 
11 
12 
13 
14 
15 
16 
17 
18 
19 
20 
21 
22 
23 
24 
25 
26 
27 


599 
1078 
1031 
683 
680 
737 
733 
680 
683 
919 
1088 
1050 
684 
684 
741 
739 
686 
686 
919 
1088 
1050 
684 
684 
741 
739 
686 
686 


281 
491 
482 
323 
323 
350 
350 
318 
318 
427 
491 
482 
323 
323 
350 
350 
318 
318 
427 
491 
482 
323 
323 
350 
350 
318 
318 


$ 28.07 
49.05 
48.15 
32.27 
32.27 
34.97 
34.97 
31.77 
31.77 
42.66 
49.05 
48.15 
32.27 
32.27 
34.97 
34.97 
31.77 
31 .77 
42.66 
49.05 
48.15 
32.27 
32.27 
34.97 
34.97 
31 .77 
31 .77 


$ 336.84 
588.60 
577.80 
387.24 
387.24 
419.64 
419.64 
381 .24 
381.24 
511 .92 
588.60 
577.80 
387.24 
387.24 
419.64 
419.64 
381 .24 
381 .24 
511 .92 
588.60 
577.80 
387.24 
387.24 
419.64 
419.64 
381.24 
381.24 


cont'd 
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The above estimates include the following: 

- General operating - caretaker, building insurance, manage- 
ment fees; 

- General maintenance - cleaning, decorating, structural, 
electrical, plumbing, heating, parking, elevator and 
miscellanious; 

- Utilities - fuel and electricity for heating and lighting 
of common areas, water, scavenging; 

- General Reserve - reserves for replacement of roof, common 
area carpeting, common area building entrance etc.. 

Purchasers shall be responsible for the cost, to be directly 
metered or assessed to or against each Strata Lot, with respect 
to (a) heating of living areas of each Strata Lot, 

(b) electricity, 

(c) telephone and cablevision. 

Subsection (d) - Taxes and all other costs 

Strata Lots will be individually assessed by the City of Vancouver 
with respect to real property taxes. It will be the responsibility 
of each Strata Lot owner to pay assessed taxes directly to the 
City of Vancouver. It is estimated that real property taxes 
attributable to the respective Strata Lots for the 1974 taxation 
year, net of home owners' grant, if available, shall be as follows: 


Strata Lot Unit Entitlement 


1 

281 

$ 200.00 

2 

491 

310.00 

3 

482 

310.00 

4 

323 

200.00 

5 

323 

200.00 

6 

350 

220.00 

7 

350 

220.00 

8 

318 

200.00 

9 

318 

200.00 

10 

427 

310.00 

11 

491 

310.00 

12 

482 

310.00 

13 

323 

200.00 

14 

323 

200.00 

15 

350 

220.00 

16 

350 

220.00 

17 

318 

200.no 

18 

318 

200.00 

19 

427 

310.00 

20 

491 

310.00 

21 

482 

310.00 

22 

323 

200.00 

23 

323 

200.00 

24 

350 

220.00 

25 

350 

220.00 

26 

318 

200.00 

27 

318 

200.00 


The undersigned is not aware of any further costs to Purchasers 
excluding those costs normally incurred by Purchasers such as 
cost of conveyance, personal insurance, etc. 


cont'd 
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Subsection (e) - Shared facilities and Common Areas 

The Director of Planning has examined the prospectus and plans 
and finds the foil owing :- 

(a) Parking : 

Each Strata Lot will be assigned the exclusive use 

of one parking space in the underground parking garage; 

(b) Patios and Balconies: 

(i) Each ground floor Strata Lot will be granted 
exclusive use of the patio area contiguous to 
its living-dining room; 

(ii) The balconies attached to and directly accessible 
to the respective Strata Lots will be for the 
exclusive use of the owners of each Strata Lot; 

(c) Storage Lockers: 

Each Strata Lot will be assigned the exclusive use of 
one storage locker located in the locker room on the 
underground floor of the building; 

(d) La undry Room: 

The laundry room and facilities situated on each floor 
of the building shall be for the exclusive use of the 
owners of the Strata Lots located on that floor. 

NOTE: The Strata Corporation will grant to the owners the 

exclusive use provisions outline in (a) to (d) above 
following deposit of the Strata Plan in the Vancouver 
Land Registry Office and prior to conveyance of any 
Strata Lot. 

Attached to the prospectus also is a copy of by-laws prepared 
for the Strata Corporation. 

Section 1 (3) - Quality of Construction 

The City Building Inspector advises that he has received a letter from 
Lort & Lort, Architects, in which they state that the above building 
compares favourably with the quality control standards set by the 
C.M.H.C., as contained in the Canadian Code for Residential Construction." 

Your Board recommends that the foregoing report of the Director of 
Planning and the Director of Finance be received for the CONSIDERATION 
of Council . 


FOR COUKCJl ACTION SEE V^i ^ 


4S0 
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FIRE & TRAFFIC MATTERS 


INFORMATION 


A 


1. New Headquarters Fireball 

The Director of Permits and Licenses reports as follows: 

"On October 30, 1973» the City Council approved a report of the Board of 
Administration dated October 25, 1973» on the subject of the new Headquarters 
Fi rehal 1 . 

In adopting the report's recommendations. Council approved the addition of 
approximately 1,900 square feet of floor space for a physical fitness workout 
area, part of which is being finished as a handball court. 

The Vancouver Firefighters Athletic Club, through the Fire Chief, have re- 
quested the installation, at their cost, of showers, a toilet and a sauna 
in part of the now unallocated area next to the handball court. They have 
also requested the construction of a small spectators' gallery at the back of 
the court. 

The Architect has provided a plan of these additions, a copy of which is 
attached. The extra costs as received from the Contractor are as follows: 

For a "roughed-in" facility, i.e. no fixtures, wall, or floor finishes 
(firemen to do finishing work): 


Architect's fees, at 9^, would amount to an additional $770.00. 

The Vancouver Firefighters Athletic Club, after reviewing the above costs, 
have given us a letter (attached), indicating their willingness to accept 
the cost of the work. 

The proposed alterations will take up about 200 square feet of space, but as 
the facility is being built in an area with a ceiling height of about 18 feet, 
the ceiling of the new facility will become useable space, possible for 
storage. 

As the Vancouver Firefighters Athletic Club will bear all costs of this work, 
authority to proceed has been given to the Contractor." 

Your BOARD SUBMITS the foregoing report for the INFORmTION of Council. 


Total : 


Viewing gallery 
Washroom and Sauna 


$1,717.18 
7,328.77 

$9,045.95 


FOR COUNCIl ACTIOM SEE PACE(S) .±il£ 
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FINANCE MATTERS 

RECOMMENDATIONS 

1. Neighbourhood Improvement Programs: Planning Department 
Staff Arrangements 

The Director of Planning reports as follows: 
I . I NTRODUCT I ON 



The Neighbourhood Improvement Program is a shared cost program providing 
federal and provincial contributions to assist municipalities in improving 
living conditions in deteriorated neighbourhoods. Rehabilitation of housing 
within such areas would be financed through the Residential Rehabilitation 
Assistance Program. This is a National Housing Act program which does not 
involve provincial and municipal financial contributions. 

The Standing Committee on Community Development has been involved in the 
preliminary work required to initiate this program in the City and follow- 
ing submission to the senior governments of the Committee's report of 
February 14, 1974, which forwarded the Planning Department's report 
"Neighbourhood Improvement in Vancouver," an allocation of federal and 
provincial funds has been made to the City. The Province, by letter of 
March 13, 1974, to the Mayor, has advised that $1,500,000 by way of Federal 
Grant and $750,000 by Federal Loan, and $750,000 Provincial Grant have been 
allocated to Vancouver. 


These funds are for selection and planning of Neighbourhood Improvement 
Programs and their implementation. The City's share of the cost of this 
work (25/S for some items and t2{% for others) is provided from the unex- 
pended balance of current Urban Renewal Funds. It is understood that 
there will be annual allocations of funds by the senior governments up 
to March 31, 1978. Section 27.7 of the National Housing Act states that 
no applications for such funds may be approved after that date. Council, 
by resolution of February 19, 1974, has allocated $1,000,000 from City 
Urban Renewal Funds for its share of the program. 

2. STAGES OF WORK AND TIME LIMITS 


Work is proceeding now, with the existing staff, on refining the selection 
process to identify possible areas of priority for early consideration by 
the Standing Committee on Community Development. The explanatory documents 
from Central Mortgage and Housing Corporation and information obtained 
from discussion with C.M.H.C. staff stress the need for this work and project 
planning to be done expeditiously. It is believed also that subsequent 
annual fund allocations from the senior governments will be influenced by the 
performance of the municipality in the previous year. For these reasons, 
the planning work required should start immediately following confirmation 
by the City of the neighbourhoods selected. 


3. INTEGRATION OF NEIGHBOURHOOD IMPROVEMENT PROGRAM PLANNING AND AREA 
PLANNING 


As noted in Section 3 of the report "Neighbourhood Improvement in Vancouver," 
it is anticipated that Nei ghbourhood -. Improvement Programs will be appropriate 
methods of achieving many of the objectives of Area Planning Programs 
described in the Planning Department's report "Shaping the Future," of 
February, 1974. However, in some areas it is probable that Area Planning 
Programs will not be in operation before a Neighbourhood Improvement 
Program is initiated. It is likely also that areas covered by Neighbourhood 
Improvement Programs will be smaller than the "local areas" for which the 
Area Planning Programs will be undertaken. 


All phases of Neighbourhood Improvement Programs will be integrated 
with the Area Planning Programs to the maximum extent possible. Due to 
the time requirements indicated above, however, it may be necessary in 
some cases to give priority to the preparation of Neighbourhood Improve- 
ment Program plans over other elements of the Area Planning Program. 


Cont'd . • 
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Regular Council, June 16 , 1970 . JUfJ ^ 1970* """^ 

DELEGATIONS AND UNFINISHED BUSINESS (Cont'd. ) 
2 . Grant: Vancouver Neurological Centre 

The Council further considered request of the Vancouver Neuro- 
logical Centre for a grant of $10,000. In this regard the Council 
on April 14th passed a motion that no further action be taken on the 
application. 

The matter was brought before Council at this time to hear a 
delegation as requested, but no representative from the Centre 
appeared although arrangements were made. 

MOVED by Aid. Adams, 
SECONDED by Aid. Bird, 

THAT no further action be taken on this matter. 

- CARRIED 


3. Proposed Beautif ication Project: 
East Gas town 


The Board of Administration submitted the following report dated 
June 1, 1970, in regard to the proposed beautif ication project in 
the East Gas town area. 

"Your Board submits the report of the Director of Planning and 
the City Engineer dated May 29, 19 70. This report proposes 
the initiation of a beautif ication project in the East Gastown 
area as one outcome of Council's instructions of July 15, 1969 
which asked the Director of Planning to report back on specific 
projects which might be undertaken in connection with the Old 
Granville Townsite (Gastown), Hastings Street, and Chinatown 
areas. A petition by property owners in the East Gastown area 
is presented as Appendix 1 in the attached report. 

After dealing with such matters as the scope of the project, 
the appointment of consultants for design work, costs, and 
financing, the Director of Planning and the City Engineer 
make the following recommendations: 

That 

' (a) Council authorize the design work to proceed and the 
provision of its share of the consultants' fees. 

(b) Council appoint Birmingham and Wood, Architects, and 
Hopping, Kovach , Grinnell, as design consultants, 

for the project with terms of reference as set out in 
Appendix 2. 

(c) Council concur in principle with the proposed cost 
distribution, with the exception of Pioneer Place 
(subject to further report) . 

(d) Upon completion of the design work, the Director of 
Planning and the City Engineer report further on the 
project, including the sharing of capital costs, and 
maintenance and operating costs, and the local 
improvement procedure to be followed. ' 

Your Board RECOMMENDS the Director of Planning and City 
Engineer's recommendations be adopted." 

A representative of the East Gastown Property Owners appeared and 
filed a brief dated June 16, 1970, expressing their views on the matter. 

MOVED by Aid. Bird, 
SECONDED by Aid. Sweeney, 

THAT the foregoing report of the Board of Administration be adopted. 


- CARRIED 


Board of Administration, May 10, 1974 
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SHAREABLE COSTS 

The Agreement of December 7, 1973, between the Province and C.M.H.C., 
covering operation of the Neighbourhood Improvement Program in British 
Columbia, includes a statement of the elements of the work eligible for 
contributions and the scale of contributions from C.M.H.C. The contri- 
butions from the Province are 50% of the C.M.H.C. contribution. 

The agreement provides for a contribution from C.M.H.C. of 50% of the 
cost of neighbourhood selection and neighbourhood planning. The Province's 
contribution at 50% of the C.M.H.C. rate is therefore 25%. The maximum 
amounts set for these phases of the work are: 

(!) For neighbourhood selection: 

2% of the commitment to the municipality. 

(2) For neighbourhood planning: 

3% of the amount allocated to neighbourhood (or neighbourhoods) 
selected for its Improvement program. 

Qualifying project costs for such work, as set out in explanatory notes 
provided by C.M.H.C, may include: 

(a) For neighbourhood selection: 

costs of such activities as meetings, surveys, staff salaries, 
rental of meeting places, advertising. 

(b) For neighbourhood planning: 

costs of such activities as meeting costs, rental of meeting 
places, the salaries of municipal staff delegated to work with 
area residents, consultants' fees, and cost of providing support 
for resident organizations and involvement. 

On the basis of: 

$ 

Federa I Grant $ I ,500,000 

Provincial Grant 750,000 

Total $2,250,000 

the applicable maximum amounts available would be: 

$ 

For neighbourhood From Senior Governments (75% ) From City (25$ ) Tota Is 
selection 2% of 2,250,000 = 45,000 15,000 60,000 

For neighbourhood Q% of 

planning (2,250,000 less 45,000) 176,400 58.800 255,200 

Totals - Selection and Planning 221 .400 75,800 295.200 

IMMEDIATE STAFF NEEDS 


The completion of the selection process, which should be reported to the 
Standing Committee on Community Development about mid-May, could result 
in Council approving possibly two areas for early action. At that time 
we should be ready to prepare the necessary plans without delay. 

Some of the requirements of a neighbourhood plan, as described in the 
C.M.H.C. explanatory notes, e.g. plans to secure the future land use 
patterns of the area In conformity with the neighbourhood plan; budget, 
with estimated costs and federal contribution for each element; rehousing 
program, if applicable, indicate that this stage will require sustained 
\ intensive effort. 


Cont'd . . 
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Estimates prepared for the City's 1976-1980 Capital Program are based 
on the assumption that there could be six to eight Neighbourhood 
Improvement Programs in various stages of activity throughout that period, 
with corresponding demands on staff. 


To meet these demands. It is recommended that the appointment of two 
Planners, one Planning Assistant, and one Clerk-Stenographer from the 
Area Planning Group, as proposed in the Planning Department's report, 
submitted with the Board of Administration's report "Planning Department 
Staffing and Budget" of April 9, 1974, be authorized immediately. 

1974 

COST ESTIMATES (7 Months) Annual 


2 Planners § $1 ,446 

I Planning Assistant @ $806 

I Clerk Stenographer @ $598 

Fringe Benefits @ \2^% 

Auto A i lowances 

Staff Costs 

Less Grants ( I ) 

Federal (50^) 

Provincial (25%) 

Net Cost to City 

(from Capital Funds) (25%) 


20,244 
5,642 
4, 186 
3,759 
230 

34,061 

17,030 
8,515 

8,516 


34,704 
9,672 
7, 176 
6,444 
400 

58,396 

29, 198 
14,599 

14,599 


Furniture & Equipment 
Desks, Drafting Tables 
& Equipment, Typewriter, 

Chairs, etc. 7,500 

N.B. Furniture prices as new. 
Any furniture pieces available 
from Central Stores would 
reduce this amount. 


Estimated Total Net Expense 16,016 
to City in 1974 

^'^ It is estimated that, if the program proceeds continuously, as 
indicated by the explanatory material provided by C.M.H.C., con- 
tributions for staff costs should be available through until 
approximately 1978-1979, the amounts In each year being dependent 
on the number of programs and degree of staff involvement each 
year. 


The detailed estimates in the Board of Administration report of April 9, 
1974, on Planning Department Staffing and Budget would be adjusted to 
reflect any approvals which Council may give in regard to the staff 
described in this report. 

If it is necessary to have these people located in a Local Area Planning 
office, operating expenses of $1,375 per month and certain new and non- 
recurring Items such as telephone installation, partitions, will be 
reported to the Board of Administration. 


RECOMMENDATIONS 


(a) That Council approve the establishment of the following positions, 
subject to classification by the Director of Personnel Services, 
in advance of other actions on staff identified in the Board of 
Administration repb<;t of April 9, 1974 on Planning Department 
Staffing and Budget: \. 

2 Planners 

I Planning Assistant 

I Clerk Steno 


Cont'd . . 


^2^ 

425 


Board of Administration, May 10, 1974 (FINANCE - 4) 

Clause #1 continued: 


(B) That funds to provide the net City's share of these staff costs 
for 1974, estimated at $8,516, be provided from Urban Renewal 
Capital Funds, already allocated to the Neighbourhood Improvement 
Program. 

(C) That funds for furniture and equipment, estimated at $7,500 be 
provided from Urban Renewal Capital Funds already allocated to the 
Neighbourhood Improvement Program. 

(D) That automobile allowances at the intermittent rate of $0.13 per 
mile be approved for the two planners (1974 estimated cost $230). 

Your Board RECOMMENDS approval of the foregoing recommendations. 


2. City Liability Insurance 


Your Board has received the following report from the Director of 

Finance: 

"It was pointed out to the Finance and Administration Committee 
in 1973 that the City's Liability Insurance coverage is seriously deficient 
and that a staff conmittee had been attempting to improve the situation for 
some time. However, due to the lack of staff and work overload in the Law 
Department we had only been able to proceed to a certain point. Council, 
on the advice of the Finance and Administration Committee put a high priority 
on theimprovement of the City's liability coverage. 

The previous Council in 1972 instructed the officials to proceed on 
an open tender basis in the acquisition of new liability coverage. Mr. Douglas 
Macdonald, the City's insurance consultant, states that such an open tender 
procedure will not work to the City's advantage and probably would not succeed 
in any sense in providing the City with proper coverage. Such open competition for 
the significantly large and complicated coverage required by the City would 
only disturb the markets available as there is a generally restricted market 
for this type of coverage. 

However, the City definitely wants competition in the acquisition of 
major liability insurance and we would therefore propose the following procedure. 

The two firms, Macaulay Nicolls, Maitland Insurance and Reed Shaw 
Stenhouse Limited have, over the years, proven their merit in their efforts to 
obtain first rate and least cost physical asset insurance for the City. The two 
firms are very large and between them are competent to cover all available world 
markets. Their competition in 1973 for the City's major physical asset insurance 
($130,000,000 worth of coverage) demonstrated 1) a very definite and strong compet- 
ition and 2) that they could in fact cover all world markets. I would therefore 
recommend that these two firms be asked to approach the world insurance markets with 
a view to preparing competitive liability insurance proposals for the City. 

Prior to the two companies approaching the markets we would need to define 
our needs as we see them, define our relationship to other organizations such as 
the School Board, Hospital, P.N.E., Park Board, etc. We would also need to deter- 
mine coverages in the general sense, ones that must have coverage and others that 
could be optional. We would further need to indicate to the companies our idea 
of insurance limits and deductibles that the City could support. Major contract 
exposures on the part of the City also have to be indicated to the companies. 

We had originally thought that we would need to define exactly our 
needs, but recognized that we could not do so. Therefore under the recommended 
competitive situation we will provide the brokers with a great deal of information 
and indications of our needs, but we will ask brokers to tell us what they think 
we need and can get, within our general guidelines. 

The timing is such that Finance, Law and some other departments need 
to do a month or two of preliminary work followed by submission of the information 
to the brokers and the brokers in turn would requie two to three months to approach 
the markets and prepare their proposals for the City. These proposals would then be 
reviewed and submitted to the Finance and Administration Committee for action. 

Cont'd ... 


426 


Board of Administration, May 10, 1974 (FINANCE - 5) 

Clause #2 continued; 


To avoid either broker from tying up particular markets by virtue of 
prior knowledge or earlier knowledge of this recommendation I will inform both 
brokers of my recommendation to Council at the time of submitting this report 
to Council, butiidicate that this procedure is subject to Council approval. 

Therefore, I would RECOMMEND to Council that it appoint Macaulay 
Nicolls, Mai tl and and Reed Shaw Stenhouse to separately approach the world 
insurance markets with a view to replacing and improving the City's existing 
liability insurance." 

Your Board RECOMMENDS Council approval of the recommendation of 
the Director of Finance. 

3 . Request for Budget Increase — Map Books 

The Supervisor of Property & Insurance reports as follows :- 

"The Property and Insurance Office periodically arranges for the printing of 
map books showing all properties within the limits of the city. Various 
civic departments request these books from time to time and the balance are 
sold to the public for a fee of $7.50 plus tax. 

At the time budget estimates were being prepared, it was considered that the 
existing supply of map books was sufficient for this year. However, there 
has been an unanticipated increase in the demand for the books from the 
public, and it will be necessary to re-order the books this year. It is 
estimated that the re-printing will cost $3,500.00. However, the major 
portion of this amount will be recovered from the sale of the books over the 
next two or three years. It is therefore, 

RECOMMENDED 

That the sura of $3,500.00 for the re-printing of map books be transferred 
from the contingency reserve to Account Code 70^1 /?72." 

Your Board RECOMMENDS that the foregoing recommendation of the 
Supervisor of Property and Insurance be approved. 

4. Automobile Fleet Premium Insurance 

The Supervisor of Property aind Insur2Jice reports as follows :- 

"On March 1st, 1974, all licensed vehicles owned by the City 
were insured through the Insurance Corporation of British 
Columbia (I.C.B.C.). In 1973, the last year of competitive 
conditions, the City's insurance premium for automobile 
insurauice was $186,000.00. 

The coverage was as follows :- 

Third Party Liability and Passenger Hazard, 
$1,000,000.00 inclusive limits. 

Non-owned automobile with Third Party Liability, 
$1,000,000.00 inclusive limits. 

The City has been successful in obtaining basically the same 
form of coverage under I.C.B.C. with the exception of compulsory 
collision insurance for passenger vehicles, 1967 or newer, 
or commercial vehicles, 1967 and newer and under 8,000 pounds 
G.V.W. 

Initially, under I.C.B.C, the City's 1,206 licensed vehicles 
generated a basic premium of $214,982.00. This sum was offset 
by a 40% deferred payment offered to large fleets as a safe 
driving incentive, which the City has taken advantage of. 

Cont'd . . . 
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Clause #4 continued ; 

resulting in a "deposit" premium of $128,989.00. After March 
1st, 1975, I.e. B.C. will determine the claims experience ap- 
plicable to the City fleet and, if the experience is good, 
the deferred payment is forgiven; if it is poor, all or part 
of the deferred payment becomes due and payable to I.C.b.C. 
upon demand . 

Historically, the City's loss experience has not been good. 
The loss average for the past three years is $108,000.00 
without accounting for collision costs, which now apply to 
approximately one-third of the City fleet. 

In view of the foregoing, the firm of Reed Shaw Stenhouse 
Limited have offered to insure the 40% deferred payment 
through a reliable market available to them. The actual 
premium will depend on the I.C.B.C. statement after March 
1st, 1975, however, a deposit premium of $21,498.00 would be 
required upon acceptance by the City. 

An example using the City's average loss experience of 
$108,000.00 per year, would produce the following results : - 


I.C.B.C. assessment at March 1st, 1975 $ 65,004.00 


In summary, the Reed Shaw Stenhouse proposal would provide 
insurance protection against the near certainty of the 
I.C.B.C. calling upon the City to pay the deferred premium 
of $85,993.00 after March 1st, 1975. In addition, the I.C.B.C. 
offer a 10% "no claims" bonus to fleets where no loss experience 
has been recorded. Insurers confirm that the City would also 
be entitled to claim for a " loss of bonus" which would be 10% 
of the basic premium or $21,498.00. 

It could be expected from the foregoing, that this form of 
"premium indemnity insurance" will not be made available at 
such a reasonable rate after the first year's experience is 
made known. It is, therefore, 

RECOMMENDED that the proposal offered by the firm of Reed 
Shaw Stenhouse Limited on behalf of Commonwealth Insurance 
Company by Reinsurance and Excess Limited to insure that 
portion of the automobile fleet insurance premium "deferred" 
by the Insurance Corporation of British Columbia be accepted." 

Your Board, 

RECOMMENDS that the foregoing recommendation of the Supervisor 
of Property & Insurance be approved. 


CONSIDERATION 

5 . Electronic Control Gates at Central Library 


The Director of the Vancouver Public Library reports as follows: 

" 1. The losses of books from the Central Library are undermining our 
ability to provide an effective information or lending service. 
Losses are estimated at about 10,000 books annually, which are 
equivalent to one-third of the year's Central Library purchases, 
and they are often, of course, the books in greatest demand. 


40% deferred I.C.B.C. premium 
Plus average claims 
Adjusted premium 
Less initial "deposit" premium 


$ 85,993.00 
108,000.00 

$193,993.00 
128.989.00 
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2. Losses consist of (a) books charged out and not returned 

(6,250 p. a.) 

(b) books removed without being charged out 
and not returned (3,750 p. a.) 

The losses imder (a) are despite the use of a collection agency 
to whom In 1973 we referred 7,211 cases (11 - 12,000 books) of 
which they recovered about 50%. A reduction in this category 
would require major changes in our pattern of service. 

3. It is possible to reduce losses in category (b) above by the 
installation of electronic control gates at the main entrance 
of the Central Library. The make favoured is Tattle Tape 
manufactured by the 3M Company. This system Involves placing a 
narrow strip of sensitized tape in the spine of certain books, 
specifically reference books, new books, and other high risk 
books. If these books are carried past a control point without 
being charged out, the gates lock shut. 

4. The experience of other libraries has shown the mechanism to 
operate effectively. When the alarm goes the person is questioned 
as to any books in his possession. If he denies having any 
concealed, or in a bag, the matter is not further pursued, except 
in rare cases of persistent offenders. Normally the deterrent 
effect is sufficient. No doubt some losses would continue, but 
savings should be of around 2,500 books p. a., worth over $20,000. 
to the Library. 

5. Estimated costs: 
1974 Cost 

Two Tattle Tape Units 

Additional remodelling Main Floor Circulation 
1 sensitize/desensitize unit 

Permanently sensitizing all reference books 
not in closed stacks 20,000 @ 12. 6c 

Desensitlzable strips for Division Circulation 
books 50,000 Q 12. 6<? 

Labour 70,000 (? 5<; per book 

Annual Cost 

6,000 reference (? 12.6 
5,000 circulation (? 12.6 

Labour 11,000 (? 5<: 

Annual servicing cost 


$ 26,000. 
2,000. 
2,100. 

2,520. 

6,300. 
3,500 . 
$ 42,420 . 

$ 756. 
630. 

550. 

400. 

$ 2.336 . 


The Comptroller of Accounts advises that the 1974 cost of $42,420. 
would be provided from Contingency Reserve if the report is approved. 

Your Board submits the matter of Electronic Control Gates to 
Council for CONSIDERATION, it being noted that the Library Board 
states that these control gates are expected to save 2,500 books 
per annum worth about $20,000. 


FOR COUNCIL ACTION SEE PACE(S) 
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PROPERTY MATTERS 


RECOMMENDATIONS 


1. Lease - Rental Review 

Lots 50, 50A, 51, 51A, 52, 52A, D.L. 206i| 
-- Columbia Street-end 


The Supervisor of Property and Insurance reports as follows :- 

"The above property, Lots 50, 50A, 51, 51A, 52, 52A, D.L. 2064, 
which is approximately lO^g acres, was leased to Western Bridge 
and Steel Fabricators Ltd. for a term of 30 years from 
September 24th, 1958. This lease was assigned with the City's 
consent to Canadian Iron Foundries Limited on October 31st, 
1961. 

The lease provides for a rental revision at 5 year intervals 
ajid was subject to review as of September 24th, 1973. Nego- 
tiations on a revised rental were commenced with the Company 
in June, 1973. 

The property is used for engineering, steel fabricating, etc. 
There are a number of buildings on the site, some of which are 
obsolete and were here before the lease commenced. The terms 
of the lease require the lessee to remove the buildings on 
termination . 

The present rental is $26,790.60 per annum plus taxes. 

The Company, through their Solicitors, have now agreed to pay 
an escalating rental for the present 5 year term. The initial 
year's rent would be $50,000.00 plus taxes, and escalate 
$5,000.00 per year. 

The Supervisor of Property and Insurance is of the opinion 
that the rental can be recommended as realistic. It is, 
therefore , 

RECOMMENDED : 

That the rental for the 5 year period commencing September 
24th, 1973 be:- 


for 

the 

1st 

year. 

plus 

taxes 

for 

the 

2nd 

year. 

plus 

taxes 

for 

the 

3rd 

year. 

plus 

taxes 

for 

the 

4th 

year. 

plus 

taixes 

for 

the 

5th 

year. 

plus 

taxes 


Your Board 


RECOMMENDS that the foregoing recommendation of the Supervisor 
of Property and Insurance be approved. 


2. Sale of Lots A , B, C , D, E, P, 1 , 2 & 3, Block 58, D.L. bijl 
S/S Georgia Street, Between Cambie & Beatt.y Streets 

The Supervisor of Property & Insurance reports as follows :- 

"City Council on July l8 , 1972, approved the sale of the 
following City-owned lots: Lots A , B, C , D, E, F , 1 , 2 & 3, Block , 
D.L. 5^1, S/S Georgia Street, between Cambie & Beatty Streets. 
Subsequently, on December 11, 1973» Council approved the 
exchange of that portion of the north end of the lane adjacent 
to these lots for property owned by the purchaser, for use 
as a hotel and store complex. 


Cont 'd 
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The purchaser was required to consolidate the lands into one parcel by depositing 
a new subdivision plan and this has been prepared. It was also a condition of 
sale that the purchaser provide the City with an option to repurchase the lots 
at the net sales price in the event that construction had not started by October 
16, 1974. 

We are informed that the Land Registry will not accept the option for registration 
since the exercise of the option would require a resubdivision to restore the 
consolidated site to its previous configuration. The Registrar is not prepared, 
by accepting the option for registration, to presume a resubdivision would receive 
the consent of the Approving Officer. An alternative procedure which would give 
the City the same protection would be to prepare a Statutory Covenant for 
registration requiring thepurchaser to commence construction by October 16, 1974. 

The purchaser has requested that the agreement contain a protection for an 
extension of time in the event that a prolonged construction strike interferes 
with the progress of construction and this is considered to be a reasonable request. 
It is therefore 

RECOMMENDED 

That the condition of sale requiring the purchaser to grant the City an option 
to repurchase, be changed to require the piirchaser to provide a Statutory 
Covenant to achieve the same result, and that the agreement include a provisito 
for an extension of time in the ev^nt a prolonged construction strike interferes 
with the progress of construction. 

Your Board 

RECOMMENDS that the foregoing recommendation of the Supervisor 
of Property and Insurance be approved. 


3 • Sale of City Lands by Tender 

RE: Lots A & B, Blocks 10 to 13 & 22 to 25, D.L. 391 & 392 
S/S King Edward Avenue, West of St. George Street 
Zoned: RS - 1 


The Supervisor of Property and Insurance reports as follows:- 


After advertising certain City-owned lands for sale, tenders were opened 
in public. Listed below is the highest offer (above the upset price) 
received for each lot. 


NAMS LOT 


Knight Realty Ltd A 


APPROX. SIZE SALES PRICE 
X 99.89' $37,800.00 


TERiMS 


CONDITIONS 


City Subject to 
Terms Bulkhead Agr 
at 9^ ment — Lot 
above grade. 


Knight Realty Ltd B 


U8' X 99. '^o' $37,760.00 


City Subject to 
Terms Bulkhead Agr 
at 9'^fv?; ment — Lot 
above grade. 


Your Board 

RECOMMENDS that the foregoing sales by tender, received by 
the Supervisor of Property and Insurance, be approved under 
the terms and conditions set down by City Council. 


FOR COUNCIL ACTION SEE PACEfS) ...6^^ 
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BUILDING AND PLANNING MATTERS 


INFORMATION 

1. Subdivision of Lot 'A' of Lots 15 and l6. 
Block 1, 2, and 3, D.L. 321 
2991 West 42nd Avenue -• Dr. Michael Huculak 

The Director of planning reports as follows: 

" A letter has been received from Mr. Mir Huculak dated February 
13, 1974, regarding the above. 

City records indicate that the existing dwelling on Lot 'A' 
and located in a One-Family Dwelling District was permitted 
to be remodelled into four (4) dwelling units by the Zoning 
and Development By-law Board of Appeal (now the Board of 
Variance), under their decision of April 1, 1954, subject 
to the condition that Lot 16 and the west half of Lot 15 
were first consolidated into one parcel of land. Lot 16 
containing the dwelling measured 75' x 135' and the vacant 
Wl/2 Lot 15 measured 37' x 135'. 

On July 24, 1963, an application by Dr. M. Huculak to 
subdivide Lot 'A' into the original lot sizes was refused 
by the Approving Officer who stated: 

"While the existing building on Lot 'A' contains four 
(4) separate dwelling units, the condition of con- 
solidation imposed by the Appeal Board cannot be 
disregarded by this office." 

The owner subsequently made application to the Board of 
Appeal, requesting a revision to Appeal No. 10729, in order 
that the condition calling for consolidation could be 
rescinded. 


The Board decided at its meeting of April 20th, 1967, that 
it was without jurisdiction to hear the appeal. 

On July 6th, 1967, the Board disallowed an appeal which 
requested permission to subdivide the existing site into 
two lots . 

On September 24th, 1973, the Approving Officer refused 
an application to subdivide Lot 'A' into two lots, for 
the same reason given on July 24th, 1963, as quoted above. 

On October 4th, 1973, Dr. M. Huculak met with the Approving 
Officer to discuss the question of subdividing his Lot 'A'. 

On October 31st, 1973, the Approving Officer wrote to 
Dr. M. Huculak advising him of the appropriate Section of 
the Vancouver City Charter which provides for an appeal 
from the Approving Officer's decision and also sent him 
a form for filing a further appeal to the Board of Variance, 
should he wish to do so. 

On January 23rd, 1974, the Board of Variance disallowed 
appeal #19363, by Dr. M. Huculak for reconsideration 
of the condition calling for consolidation of Lot 16 & 
W 1/2 Lot 15, imposed under appeal #10729. 

It is to be noted that the Board of Variance has in the 
past granted many appeals to convert large one-family 
dwellings into multiple dwellings, subject to a site 
consolidation, which ensured a greater open space for 
the increase in the number of occupants. 
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As Approving Officer, I would not wish to undermine the 
Board's authority by approving the subdivision of such a 
consolidated site, even though the City's Subdivision 
Control By-law #3334 does not instruct the Approving 
Officer to have regard to any decision of the Board of 
Variance . " 


The foregoing is submitted to Council for INFORMATION. 


DELEGATION REQUEST - DR. MICHAEL HUCULAK 


FOR COUNCIl Arr-f-f SCF PACEfS) ^/ 
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DELEGATIONS AND UNFINISHED BUSINESS (Cont'd. ) 

4. Proposed Beautif ication Project: 
Hastings Street 

The Board of Administration, under date of May 29, 1970, 
submitted the following report: 

"Your Board submits the report of the Director of Planning and 
the City Engineer dated May 19, 1970, respecting the proposed 
beauti f ication project on Hastings Street. 

On July 15, 1969, Council passed a resolution asking the 
Director of Planning to report back on specific projects to be 
carried out within the Old Granville Townsite (Gastown) , 
Hastings Street, and Chinatown study area. Feasibility 
studies and preliminary cost analyses were carried out for 
the Hastings Street area, the results of which are presented 
in the abovementioned report. 

The Director of Planning and the City Engineer define the area 
involved and advise that the Hastings Street project consists 
essentially of two components - street improvements and 
canopies or awnings. After dealing in some detail with these 
two aspects as well as the question of costs and financing, 
the Director of Planning and City Engineer make the following 
alternative proposals and recommendations : 

'A. For Council Consideration 

In order to proceed with a Hastings Street beautif ication 
project, it is necessary to know whether the project will 
include a permanent canopy as requested by the owners and 
merchants and on what terms. Council is, therefore, 
asked to consider two alternative proposals - 

1. Endorse the principle of contributing to the 
capital costs of a permanent canopy for the 
project area and establish the extent of such 
participation . 

2. Authorize the beautif ication project to proceed 
on the basis of normal street improvements and 
on the understanding that the property owners 
will pay the entire cost of any permanent canopy 
or awnings. 

If it is Council's decision to participate in providing 
a permanent canopy, then it is 

B. RECOMMENDED 

that the Director of Planning and the City Engineer 
report further on details of design and estimated costs 
of the project and its related local improvements. 
Otherwise, the project will proceed on the basis of 
street improvements only and will be reported accordingly.' 

Your Board submits 'A' of the report of the Director of Planning 
and the City Engineer for Council's consideration and 'B' as a 
recommendation. " 


Cont'd. 



REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON SOCIAL SERVICES 


May 2, 1974 


A meeting of the Standing Committee of Council on Social 
Services was held in the #1 Committee Room, third floor, City 
Hall, on Thursday, May 2, 1974, at approximately 1:30 p.m. 


PRESENT: Alderman Rankin (Chairman) 
Alderman Marzari 

ABSENT : Alderman Gibson 

Alderman Hardwick 

CLERK: M. Cross 


There being no quorum present Aldermen Rankin and Marzari submit 
the following recommendations for Council's consideration. 

INFORMATION 


1. New Hope Lodge Society - Housing Proposal 

The Chairman advised that he had received a letter from Mr. A.L. 
Chipman, Chairman of the New Hope Lodge Society, describing the 
present rented facilities of their Halfway House and requesting 
the assistance of the City in acquiring City land on which to 
build a permanent facility. A spokeswoman advised that the 
Society was funded by the Department of Human Resources and a 
grant from the Alcohol and Drug Commission which expires in 
September. The Commission may not continue its funding unless 
more permanent facilities are located. It was felt if the City 
could provide land at a nominal sum, the Society would be able 
to utilize C.M.H.C. mortgage funds to enable them to build 
permanent facilities for 14 - 20 persons. 

The Medical Health Officer asked whether the Foundation would 
be willing to pay an increased amount for rented accommodation 
in a more permanent facility. The spokeswoman felt they would, 
but that it would prove to be more economic to build a permanent 
facility rather than spend money to refurbish an existing 
building. 

After discussion it was 
RESOLVED 

THAT the Director of Social Planning and the Medical 
Health Officer meet with representatives of the New 
Hope Lodge Society, the Alcohol and Drug Commission 
and the Provincial Health Minister on the question 
of the difference in financing of 

(a) refurbishing an existing structure; 

(b) construction of new facilities. 

and report back to the Committee. 
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2 . Lee Building - 175 East Broadway 

The Chairman advised that City Council on April 30, 1974, 
passed the following motions: 

"THAT WHEREAS the tenants of the Lee Building have 
received legal notice of rent increase from H, A, 
Roberts Ltd., agents for the owner Steve Katsafanas; 

AND WHEREAS the owners have terminated the services 
of the agents as of April 3, 1974; 

AND WHEREAS the owners since that time by coercion 
etc., have forced the tenants to pay rent increases 
at the end of April through totally illegal notices; 

THEREFORE BE IT RESOLVED THAT Council instruct the 
owners to abide by the Landlord and Tenant Act 
regarding proper notice of rent increases and not 
to evict tenants resisting illegal rent increases; 

AND THAT failing which he is to show cause to Council 
why his license should not be revoked." 

and 

"THAT the City Inspectors be instructed to observe 
the premises of 175 East Broadway to see what repairs 
need to be made to bring the building up to standard, 
and report back." 

He advised that he received a letter dated April 30, 1974, 
from Mr. Steve Katsafanas, owner of the Lee Building, 
stating that he agreed to abide by the provisions of the 
Landlord and Tenant Act whereby the three-month notice of 
rental increase served on his tenants by H. A. Roberts, 
would stand and there would be no rent increases until 
July 1, 1974. It was pointed out that this agreement was 
only one part of the Council resolution and that Mr. Katsafanas 
should be requested to appear before Coiincil to resolve the 
remaining matters to the satisfaction of City Officials. 

RESOLVED 

THAT the Chairman write to Mr. S. Katsafanas, requesting 
him to appear before City Council to resolve all matters 
regarding the operation of the Lee Building, to the 
satisfaction of City Council. 


3 . Hodson Manor 

The Chairman advised that on April 4, 1974, the Committee 
requested the Director of Planning to report on Hodson Manor. 
Before the report came to the Committee, the owner advised 
that April 30th was the deadline for a commitment for the 
City to move the building, therefore the Director of Planning 
reported direct to Council. 

On April 30, 1974, Council passed the following motions: 

"a. THAT Hodson Manor be moved as soon as possible to 
the City owned property Lot A, Block 313> D,L.526. 
(S/S 1200 Block West 7th Avenue) 


cont'd 
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Clause No. 3 continued 

"b. THAT the Assistant Director of the Building 

Construction and Maintenance Division be authorized 
to appoint an architect to prepare a preliminary- 
proposal together with cost estimates for the 
necessary alterations for the Local Area Activity 
Centre. 

c. THAT all the necessary approvals be sought for the 
operation of the Local Area Activity Centre. 

d. THAT the funds for this work to be provided from 
1974 supplementary capital budget." 

With respect to (b) above, Alderman Marzari wished to ensure 

that the Assistant Director of Building Construction and 

Maintenance discussed the appointment of the architect with 

representatives of the Fairview Little People's Society 

who have requested to use Hodson Manor for a local area activity 

centre. 

RESOLVED 

THAT Alderman Marzari meet with the Assistant Director 
of Building Construction and Maintenance and representatives 
of Fairview Little People's Society to discuss the appoint- 
ment of an architect to prepare a preliminary proposal and 
cost estimates for the necessary alterations to Hodson Manor; 
such discussion to reflect the views of the community for 
the local area activity centre. 


RECOMMENDATION 


4. Glen Hosrital 

Dr. H. G. Weaver, President, Glen Hospital Ltd., presented a 
brief to the Committee advising of the difficulties being 
faced in the operation of the private hospital as an 
Extended Care facility. He advised that the hospital's 
present basic cost is in excess of the present welfare rate 
of $13.20 per day received from the Province. He outlined 
comparative costs for 1972 and 1974 paid to Glen Hospital and 
to Banfield Pavillion (V.G.H. Extended Care Unit) i.e.: 

1972 - Glen $10.25 & Banfield $l6.70 
1974 - " $13.20 & " $26.70 

which results in an increase of 2^.^ for Glen Hospital 
and 59.9^ for Banfield Pavillion. 

Dr. Weaver advised that in a letter dated April 3, 1974, to 
Miss Sheila McDiarmid of the Department of Human Resources 
he stated that to allow the Hospital to continue operation 
the minimim per diem rate for welfare patients would have 
to be raised to $15.50. Further increased costs since that 
time necessitate a per diem rate of at least $20.50 or the 
Hospital will have to close. Rather than close Glen Hospital, 
Dr. Weaver stated they were willing to sell or lease to the 
Provincial Government or the City, or operate on a fee basis 
for either government. 


cont ' d 
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j Clause No. 4 continued 

Miss Sheila McDiarmid advised that the provincial rate paid 
to Private Hospitals is $13.20 which is not adequate to allow 

I them to pay salaries comparable to public institutions. 

j Consequently, staff shortages result in inadequate care and 

force many private hospitals to close. 

After discussion the Committee 

RECOMMENDED 

THAT City Council urge the Provincial Government to 
immediately increase the per diem rate for Level 
III Care (i.e. Private Hospitals) to $15.50. 

FURTHER THAT a meeting of the Minister of Human Resources, 
the Minister of Health and the Standing Committee on 
Social Services be arranged as soon as possible to discuss 
the question of inadequacies of Level III Care for Private 
Hospitals. 


5 • Day Care Centres 

Alderman Marzari advised that on February 5» 1974, Council, 
when considering an extract of the Standing Committee on 
Social Services meeting of January 24, passed the following 
motion: 

" .... B. THAT Council instruct the Director of Planning 
to report back to the Committee as soon as possible on 
criteria for bonusing apartment or condominium developments 
which include day care facilities in their plans; 

C. THAT Council instruct the Director of Planning 
to give priority to development permit applications for 
day care centres where these are a conditional use. " 

To date, nothing had come back to the Committee with regard to 
providing incentives for developers who include day care 
facilities in their developments. Alderman Marzari proposed 
the following, more specific resolution for adoption by 
Council: 

RECOMMENDED 

THAT WHEREAS Council has in the past supported the 
need for day care facilities in the City of Vancouver, 
and has been willing to examine various avenues towards 
the provision of these services. Council approve, in 
principle, the concept of providing incentives in the 
Zoning By-law to bonus new developments where suitable 
day care facilities are built in as an integral part 
of the development. 

AND THAT the Director of Plannirig and the Director of 
Legal Services report back within one month with a 
report designating those zoning schedules within which 
the bonus should apply, the nature, extent and scale 
of the bonus, and a draft amendment to the Zoning 
By-law. 


cont'd 
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INFORMATION 


6. Cedar Cottage - Kensington Youth Services - Progress Report 

The Chairman advised that an inforroal discussion would take 
place with respect to the above, with a formal report to be 
submitted to the next Standing Committee meeting (May 9) by 
John Jessup of the Social Planning Department. He stated that 
because the funding for the Project had run out, the report 
would be submitted to the May 14th Council meeting. 

Mr. Jessup explained that the Cedar Cottage area contained 
approximately 3,600 persons aged 15-19, the highest percentage 
for that age group in the City. He stated that 60^5 of the 
Grant went towards Youth Employment Program, 259^ to Youth 
Recreation Program and 159^ to Family Counselling. 

A number of persons involved with the Cedar Cottage - Kensington 
Youth Services Program; including representatives from the 
School Board and Canada Manpower, a recreation counsellor, 
a probation officer and a family counsellor; were present to 
explain to the Committee their various roles. 

Dxiring discussion of the Program, the following points were 
raised: 

(a) The program is more than just getting jobs for youths - 
it has changed to include counselling at the family level 
and attempting to get the youths to go back to school. 

(b) Some youths need work experience but a 40-hour work 
week is too much so they are employed on a teen 
opportunity program; i.e. carpentry jobs, creating an 
adventure playgro\ind, etc., based on a shorter work week. 

(c) There is a follow-through process necessary to get someone 
a job and then make sure he tries to keep it. 

(d) The recreation program is operated through the Grandview 
Commiinity Centre - a fee is paid to Park Board and 
school space is rented at a cost of $2,700. 

(e) Counselling service is provided on the basis of 3/5 
of a counsellor, i.e. 2 days per week. 

(f) & probation officers are working in and out of the area. 

Mr. Jessup stated that the grant request of $71,000 consisted 
of $43,000 for employment, $S,000 for counselling and $15,000 
for recreation. 

Alderman Rankin thanked the representatives from the Cedar 
Cottage-Kensington Youth Services Program for appearing 
. and providing background material for the Committee to 
consider when they receive the report from the Social 
Planning Department. 

RESOLVED 

THAT the Committee receive the delegation from the 
Cedar Cottage-Kensington Youth Services Program 
pending a report from the Social Planning Department 
for the Committee meeting of May 9, 1974, such report 
to be submitted to Council May 14. 


cont'd 



Standing Committee of Council on Social Services 6 

May 2, 1974 


7. Lengthy Delays Encountered by People Applying for Mincome 

On April 11, the Committee resolved: 

"THAT the Standing Committee on Social Services 
endorses the principle of a Mincome Imprest Account, 
whereby the initial cheque for Mincome would be issued 
from the Vancouver office with subsequent cheques issued 
from Victoria, and requests the Minister of Human Resources 
to implement this proposal immediately." 

Mr. Bill Hennessy, Community Development Worker for the Downtown 
Eastside, advised that the Department of Hioman Resources was in 
favour of the initial Mincome cheque being issued by the 
Vancouver office but the Treasury Board were not. 

After a brief discussion it was 

RESOLVED 

THAT the Chairman write to the Treasury Board, enclosing 
a copy of the resolution of the Standing Committee on 
Social Services of April 11, 1974, received by Council 
on April 23, 1974; indicating the resolution has the 
support of the Minister of Human Resources; and requesting 
their cooperation by issuing the initial Mincome cheque 
from the Vancouver office. 


The meeting adjourned at approximately 3:30 p.m. 

FOR COUNCIL ACTION SEE ?AQ£iS)..^OLA 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON CIVIC DEVELOPMENT 


May 2, 1974 


A meeting of the Standing Committee of Council on Civic 
Development was held on Thursday, May 2, 1974 at approximately 
3:30 p.m. in the No. 1 Committee Room, third floor, city Hall. 

PRESENT : Alderman Hardwick (Chairman) 

Aldermen Bowers and Massey 

ABSENT : Alderman Pendakur 

CLERK: M. Kinsella 


RECOMMENDATION 

1 . Transit for False creek Areas 6 & 10 

Under date of April 10, 1974, the City Engineer and the Develop- 
ment Consultant submitted a report on transit for False Creek Areas 
6 and 10. The stated objective of the report is to propose enhanced 
public transportation services to these areas of False Creek as a 
means of reducing the usage and parking requirements of private 
automobiles and in accordance with Council policy of November, 1973. 

This report discussed a number of matters related to transit in 
Areas 6 and 10, including disincentives for peak hour automobile use 
such as reduced street widths and lower parking standards; existing 
transit services and transit objectives for the area. It was noted 
that the current modal split for inner city transit is: 

Peak hours 30% by transit 

Off-peak hours 15-20% by transit 

when special services are not provided. in order to reduce auto- 
mobile usage and parking requirements in Areas 6 and 10, the fol- 
lowing modal split is proposed: 

Peak hours 40-45% by transit 

Off-peak hours 30-35% by transit 

A split of this scale would reduce peak hour auto usage by about 
20% and parking requirements by at least 10%. 

The report outlined and discussed a number of transit operations, 
e.g. special routes, dial-a-bus service, rail-rapid transit, special 
buses, shuttle bus service etc. The report suggested a preliminary 
service be considered, based on an estimated requirement of four 
buses. The following are the cost estimates in 1974 dollars: 

Capital Cost mini-buses: 
Operating cost per month 
Depreciation and interest 
Total monthly cost 
Fare box revenue 
Subsidy per dwelling unit 


$150,000 full size: $250,000 
22,000 
3,000 
25,000 
18,000 

$3.00 per month. Areas 6 & 10 


cont ' d 
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Clause No. 1 (cont'd) 

Your Committee discussed this report in detail with the offi- 
cials present. The consensus of your Committee was that it would be 
premature at this point to reach any decisions with respect to amounts 
of transit subsidy required. It was further agreed that any transit 
subsidy should be borne by the Provincial Government rather than the 
City of Vancouver . 

The report concluded with a number of recommendations which were 
considered by your Committee, augmented and are recommended to Coun- 
cil as follows: 

RECOMMENDED 

A. THAT Council endorse a shuttle bus service as the pre- 
ferred method of providing transit in Areas 6 and 10, 
with a minimum frequency of 10 minutes; 

B. THAT Council authorize the City Engineer and the Develop- 
ment Consultant to discuss and negotiate with the Bureau 
of Transit, B.C. Hydro, C.M.H.C., B.C.C.C.U., and the 
Citizens' Advisory Board regarding type of vehicle, 
operations, and financing; 

C. THAT Council instruct the City Engineer and the Develop- 
ment Consultant to report back to the Standing Committee 
on Civic Development with firm recommendations as soon as 
recommendation B is resolved; 

D. THAT Council encourage as future options a ferry service 
on the Creek, dial-a-bus, and LRT service to downtown; 

E. THAT Council authorize the City Engineer to enter into 
discussions with the Bureau of Transit on extension of 
existing City transit services to Vanier Park for early 
report back to the Standing Committee on Civic Develop- 
ment . 


2 . Proposed Parking Site Location - Dawson School 

The City Engineer under date of April 11, 1974 submitted the 
following report: 

"At a meeting with the Granville Mall Committee on February 27th, it 
was suggested that we investigate the possibility of using the Dawson School 
site as a parking facility to relieve the pressure on the parking facilities 
adjacent to Granville Mall. 

The Dawson School occupies Block 80 and is across the street from both 
the B. C. Hydro building and St. Paul's Hospital. Furthermore, it is 
diagonally opposite Block 71 and would accommodate the anticipated influx of 
construction workers from Block 61 and 71. 

A brief discussion with the Secretary/Treasurer of the School Board 
indicated that the property was available although subsequently the 
Provincial Government has expressed an interest in acquiring the site. 

Because some of the parking areas near the south end of Granville Mil 11 
are being eliminated in the near future, a parking deficiency is anticipated 
in the short term. The construction of a major parking structure in the area 
of the Mall, combined with the greater availability of transit services, will 
alleviate the parking problem in future years. The utilization of Block 80 
as a parking site during the interim period would relieve some of the pressures 
on the current parking inventory while generating some funds from otherwise 
untaxed land. Demolition of the major buildings on the site is not proposed. 
Preliminary estimates indicate about 260 stalls could be provided by removing 
only the wood frame buildings on the east side of the site." 


standing Committee of Council on Civic Development 
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Clause No. 2 (cont'd) 

Following discussion of this report with officials present, your 
Committee 

RECOMMENDS 

THAT Council authorize the City Engineer and the Director of 
Finance to negotiate terms for Council consideration for short 
term (2-3 years) use of Block 80 as a parking site. 


3 . Vancouver Heritage Advisory Board — Various Resolutions 

Your Committee had for consideration a number of resolutions 
of the Vancouver Heritage Advisory Board, which were considered and 
dealt with as follows: 

A . Representation on Local Area Planning Boards 

The Vancouver Heritage Advisory Board at its meeting of March 18, 
1974, passed the following resolution: 

"THAT City Council be asked to consider favourably 
giving the Vancouver Heritage Advisory Board author- 
ity to have representation in such form as the Board 
decides on local area planning boards to provide 
liaison and effective coordination of the functions 
of these and other local boards, and the by-law 
setting up the Board be changed accordingly." 

RECOMMENDED 

THAT Council advise the Vancouver Heritage Advisory Board that 
it is considered advisable that they have representation on 
the proposed Gastown and Chinatown Historic Area Planning Com- 
mittee, however with respect to representation on any other 
local area planning boards, the Standing Committee on Civic 
Development be instructed to ensure liaison of these Boards 
with the Vancouver Heritage Advisory Board and therefore repre- 
sentation from the latter Board would not be necessary. 

B . Designation of Sites in Historic Area 

The Vancouver Heritage Advisory Board, on March 18, 1974, 
passed the following motion: 

"THAT it be recommended to the City Council that the 
Director of Planning be asked to notify persons affected 
in the Historic area of Gastown/Chinatown of the desig- 
nation of sites in that area and the effect of such 
designation; which notification might take the form of 
a written information sheet or suitably placed adver- 
tisements in appropriate newspapers . " 

RECOMMENDED 

THAT Council approve the foregoing recommendation of the 
Vancouver Heritage Advisory Board after deletion of the 
phrase "or suitably placed advertisements in appropriate 
newspapers " . 

cont 'd ... 
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Clause No. 3 (cont'd) 

C. Inventories of Historic Buildings & Sites 

At its meeting of April 1, 1974, the Vancouver Heritage Advisory 
Board passed the following motion: 

"THAT the Board recommend to the City Council that it 
instruct the appropriate officials not to issue develop- 
ment permits or building or demolition permits affecting 
structures or sites contained in the list prepared by 
the Federal Government, known as the Canadian Inventory 
of Historic Buildings and the lists prepared by the City 
of Vancouver Department of Planning on Historic Buildings 
and Sites, without first advising the Vancouver Heritage 
Advisory Board so that it may be in a position to make 
such recommendations to Council as it feels appropriate." 

RECOMIENDED 

THAT the above recommendation of the Vancouver Heritage Advi- 
sory Board be referred to the Director of Planning and the 
Director of Permits and Licenses for report back to the 
Standing Committee on Civic Development on mechanism for 
implementation of this proposal. 

D. Inventories of Historic Buildings & Sites - 
Notification to Persons Interested 


At its meeting of April 1, 1974, the Vancouver Heritage Advisory 
Board passed the following motion: 

"THAT it be recommended to the City Council that Civic 
Departments concerned make known to any person requesting 
information about the zoning and/or planning of properties 
whether or not such property or properties are marked 
for review by the Vancouver Heritage Advisory Board." 

RECOMMENDED 

THAT the above recommendation of the Vancouver Heritage Advi- 
sory Board be approved. 

E. Street Lighting 

At its meeting of April 22, 1974, the Vancouver Heritage Advisory 
Board passed the following motion: 

"THAT the Vancouver Heritage Advisory Board express 
its concern on the disappearance of incandescant 
street lights and unique styles of standards on 
which they have been mounted." 

It was noted that the Vancouver Heritage Advisory Board will 
shortly receive a review by the City Engineer on street lighting 
in the City. Therefore, your Committee 

RECOMMENDED 

THAT the resolution of the Vancouver Heritage Advisory Board 
with respect to street lighting be received for information. 


The meeting adjourned at approximately 4:10 p.m. 

FOR COUNCIL ACTION SEE 


JUNIG 1970 

Regular Council, June 16, 1970 

DELEGATIONS AND UNFINISHED BUSINESS (Cont'd. ) 

Proposed Beautif ication Project: 
Hastings Street (Cont'd.) 


The Council earlier in the proceedings received a delegation on 
behalf of the Improvement of Downtown East Area Society, together 
with a brief dated June 16th filed by that group, setting out its 
views for beautif ication of Hastings Street, Carrall Street, to 
Cambie Street, to include canopies. 

After due consideration, it was 

MOVED by Aid. Rankin, 
SECONDED by Aid. Linnell, 

THAT the beautif ication project be authorized on the basis of 
normal street improvements and on the understanding that the property 
owners will pay the entire cost, over a fifteen year period, of any 
permanent canopy or awnings, and based on local improvement financing. 

- CARRIED 



5. Vancouver Firefighters' Union: 
Fireboat J.H. Carlisle 


Earlier in the proceedings, the Council received a delegation 
and a brief dated June 11, 1970, on behalf of the Vancouver Fire- 
fighters' Union, Local 18, conveying its views with respect to 
removal of the Fireboat Carlisle from False Creek. 

The Council on May 5th, after receiving a Board of Administration 
report containing recommendation for the removal of the fireboat, 
referred this aspect back to the Board of Administration for further 
report. 

MOVED by Aid. Adams, 
SECONDED by Aid. Bird, 

THAT the information submitted by the Firefighters' Union be 
received and, when the Board of Administration reports further on the 
matter, the Union, if it so wishes, be given the opportunity of 
appearing before Council again in connection therewith. 

- CARRIED 


ENQUIRIES AND OTHER MATTERS 

Alderman Calder - requested the Air Pollution Control Officer 

Grandview Laundry: check the Grandview Laundry at Campbell and 

Air Pollution Prior Streets as it was understood some time 

ago the laundry was intending to convert to a 
natural gas installation, but an impending 
sale then was imminent. 

His Worship requested the Board of Admini- 
tration look into the matter. 


Alderman Sweeney - 
Davis Cup Tennis 
Championships 


advised a Vancouver boy, for the first 
time in fifty years, is entered in the 
Davis Cup Championships , and it has been 
suggested the City of Vancouver support a 
move to bring these Championships to 
Vancouver, which would be at no cost to the 
City. 


. . . Cont'd. 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY DEVELOPMENT 


May 2, 1974 

A meeting of the Standing Committee of Coioncil on Community- 
Development was held in the No, 2 Committee Room, Third Floor, City- 
Hall, on Thursday, May 2, 1974. at approximately 3:30 p.m. 

PRESENT: Alderman Volrich (Chairman) 

Alderman Harcourt 
Alderman Marzari 
Alderman Rankin 

CLERK: D. Bennett 


Adoption of Minutes 

The minutes of the meeting held April 11, 1974 were adopted. 


INFORMATION 


1, Safeway Development Application: 

41st Avenue between Dunbar and Collingwood 

Council on April 2, 1974» after hearing a presentation by 
Mr, James McCrum, referred the whole matter to this Committee for 
consideration and to meet with parties concerned as considered 
advisable. 

The following spoke in opposition to the proposed development 
by Canada Safeway on 41st Avenue between Dunbar and Collingwood Sts.: 

Mr, James McCrum 

Mr, C, Aspinall, Chairman of the Southlands Action Committee - 

Brief dated May 2, 1974 filed, 
Mr, J, A, Howden - Brief dated May 2, 1974 filed, 

Mr, K, E, Horwood, Real Estate representative for Canada Safeway 
Limited, filed a brief dated May 2, 1974 and with the aid of plans 
outlined the proposed development by Canada Safeway, He stated that 
tvro of the six houses owned by Safeway on the south side of 40th 
Avenue were sold and the balance woiild be sold and therefore this area 
was no longer part of the development, 

Mr, Gray, Zoning Planner, advised the issuance of the development 
permit is awaiting the outcome of this meeting, the development is 
an outright use under the By-law, the present zoning is C-2 and the 
proposed development will be just under 32,000 square feet with a 
floor space ratio of 0,40, It was noted that if the area was down- 
zoned to C*t1, the development as proposed could still proceed. 

After considerable discussion it was 

RESOLVED THAT the Chairman of the Commiinity Development Committee 
meet with the Citizens* Committee and the representatives of Canada 
Safeway with a view to resolving this matter; the Chairman to report 
back to a subsequent meeting of this Committee, 

RECOMMENDATION 


2. Street Vending 

When this matter was last considered by the Committee on March 7» 
1974, the following resolution was approved: 


Cont'd • • , 
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Clause #2 continued ; 

"THAT the Committee refer the Street Vending By-law to the 
appropriate officials for comment and report back with 
respect to limitation as to the nijmber of carts, allocation 
of area, etc. 

FURTHER THAT on receipt of the reports requested from 
appropriate officials, the Corporation Counsel prepare a 
redraft of the Street Vending By-law for consideration of 
the Committee." 

The Chairman pointed out that at a meeting on March 7th, the 
street vendors were heard and that the merchants had been heard at 
a previous meeting. He stated that it is important to determine a 
reasonable set of rules and regulations to govern the street ven- 
dors activities and presented a memorandum dated April 30th, 1974 
for consideration by the Committee. He further stated that the 
staff officials are not yet in a position to present final recom- 
mendations because of the many complexities that exist in the situation. 

The Committee reviewed the memorandum and considered the first 
three clauses, headed as follows, seriatum: 

(1) Restrictions on Goods to be Sold 

(2) Control by Merchants' Association 

(3) Location of Vendors' Carts 
It was accordingly 

RECOMMENDED 

1) that there be no restrictions on the type of goods to be sold. 

2) that the relegation of authority Over the use of streets 
should stay with City Council, 

(3) that vendors should not be permitted to "set up shop" in 
the same block as a retail store selling principally the 
same kind of goods and, at the minimum, the street vendors 
should be a distance of 100* from such a store, 

FURTHER RECOMMENDED 

that consideration of the balance of the clauses in the memo- 
randum be deferred for further consideration in two weeks, at which time 
the City Engineer and other officials will present their report. 


The meeting adjourned at approximately 5S05 p.m. 


FOR COUNCIL ACTION SEE PACE(S) 


PART REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON SOCIAL SERVICES 


May 9, 1974 


A meeting of the Standing Committee of Council on Social 
Services was held in the No.l Committee Room, third floor, City 
Hall, on Thursday, May 9, 1974, at approximately 1:30 p.m. 


PRESENT t 


Alder*man Rankin (Chairman) 
Alderman Marzari 
Alderman Gibson 
Alderman Hardwick 


ALSO 
PRESENT t 


Mr. J. Denofreo, Executive Assistant 
to the Minister of Human Resources 


CLERK t 


M. Cross 


RECOMMENDATION 


1. Relocation of Youth Health Services 

In March 1973, the Medical Health Officer reported to the 
Standing Committee on Social Services recommending that on 
termination of the Federal Government grant for the operation 
of the medical clinic on Sth Avenue and Pine Street, negotiations 
be undertaken with the Provincial Government suggesting that 
the City be responsible for facility and administrative costs 
and the Province be responsible for service staff costs. On 
April 3, 1973, City Council approved the report of the Medical 
Health Officer and allocated $25,000 for a mobile unit for 
housing this clinic. 

The Medical Health Officer on May 2, 1974, reported on the 

relocation of this clinic. Dr. H.E. McLean advised that 

National Building Code standards prohibit a mobile unit to 

be located on a given site for more than 12 months. The 

mobile unit is presently located at 8th Avenue and Pine 

Street, but the owner of the property wishes to develop it 

in the near future and requires that the mobile unit be 

removed. Because of the new National Building Code standards 

the Supervisor of Property & Insurance has been investigating 

possible sites for a permanent clinic. Dr. McLean advised 

that the building at 19^5 West 4th Avenue is a suitable 

location for this clinic. The Medical Health Officer recommends as 

follows : 

(a) The Supervisor of Property & Insurance be authorized 
to conclude lease negotiations on terms satisfactory 
to himself and the Board of Administration. 

(b) The additional funds required for building improvements, 
to a maximm of $24,325 be provided from Contingency 
Reserve. 


cont'd 
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Clause No.l continued 


(c) The Assistant Director, Building Construction and 
Maintenance be authorized to undertake the necessary- 
improvements and furnishing of this clinic, the 
maximum cost to the City not to exceed $49>325. 

(d) $1,385 be approved for the operation of this new unit 
for the balance of 1974. 

After discussion it was felt that the permanent clinic would 
better suit the requirements of the Medical Health Officer 
than a mobile unit. 

RECOMMENDED 

THAT the recommendations of the Medical Health Officer 
be approved. 

FURTHER THAT the Director of Permits & Licenses report 
to the Standing Committee on Social Services on the 
rationale behind the National Building Code standard 
re length of time a mobile unit may be placed on a 
site; bearing in mind the fact that the Committee has 
endorsed the use of portable units for day care centres. 


2. Cedar Cottage-Kensington Youth Services Project: 
Evaluation Report and Fut\ire Funding 

A report dated May 8, 1974, from the Director of Social Planning 
on the above subject was distributed at the meeting. 

Mr. J. Jessup of the Social Planning Department summarized 
the report, outlining the three major components of the 
Cedar Cottage-Kensington Youth Services Project i.e. youth 
employment program, youth recreation program and family 
counselling services. 

On October 30, 1973, City Council passed the following motion: 

"THAT a joint evaluation of the Cedar Cottage Youth Services 
Program by civic and provincial officials be effected 
immediately and results be reported in late March to this 
Standing Committee (of Council on Social Services) and 
the Province as a basis for continued program funding." 

The Social Planning Department report contains the conclusions 
of the joint evaluation of the project by their department 
and the Provincial Department of Human Resources. 

Representatives of the Cedar Cottage-Kensington Youth Services 
Project were present, as well as the two policemen who work 
in the Cedar Cottage-Kensington Community, who stated that 
in their opinion the project has assisted in controlling the 
gang disturbances which existed before the start of the project. 

After discussion it was 
RECOMMENDED 

(a) THAT City Coiincil approve 50?^ of the costs of the 

proposed 11-month extension of the Youth Employment 
Program to the Provincial fiscal year ending 
March 31, 1975, amounting to $22,019.25 (or $11,009.63 
net after C.A.P. recovery); 


cont'd .... 
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(a) cont'd 

this funding to be contingent upon the Provincial 
Government's funding the remaining 50^ of the 
costs of the program. 

(b) THAT City Council approve the costs of the proposed 
11-month extension of the Youth Recreation Program 
up to March 31, 1975, amounting to $13,^72.^3 
(none of which is recoverable through C.A.P.). 

(c) THAT the Social Planning Department be authorized 
to complete negotiations with the Provincial 
Department of Human Resources in order to (i) 
have the family comselling component of the 
project provided directly through the Vancouver 
Resource Board; and (ii) confirm the Province's 
share in the cost of the proposed 11-month 
extension of the Youth Employment Program. 

(d) THAT an evaluation report of the project be 
submitted to the Social Services Committee 

by the Social Planning Department in conjunction 
with the Department of Human Resources, early in 
December 1974. 

(e) THAT the services of the Probation Officer be 
continued as part of the team for the Youth 
Employment Program. 


FOR COUNCIl ACTION SEE PACE(S) 



CITY OF VANCOUVER 

REGULAR COUNCIL MEETING 

A regular meeting of the Council of the City of Vancouver was 
held on Tuesday, May 28, 1974, in the Council Chamber at approximately 
2:00 p.m. 

PRESENT ; Mayor Phillips 

Aldermen Gibson (Arrived 5:45 p.m.), Harcourt, 
Hardwick, Marzari, Massey, Pendakur, 
Rankin and Volrich 

ABSENT ; Alderman Bowers (Civic Business) 

Alderman Linnell (Leave of Absence) 

CLERK TO THE COUNCIL ; D.H. Little 

PRAYER 

The proceedings in the Council Chamber were opened with 
prayer. 

ACKNOWLEDGEMENT 

The Mayor acknowledged the presence in the Council Chamber of 
students from the Bridge River Elementary School, Shalath, B.C., 
ijnder the direction of the Principal, Mr. K.A. Hood. 

'IN CAMERA' MEETING 

The City Clerk advised that the 'In Camera' Committee approved 
the items for consideration at the 'In Camera' meeting later this 
day, with the exception of a clause in the report of the Standing 
Committee on Civic Development dated May 9, 1974, regarding the 
Citizens' Guidance Panel - Downtown Planning Study. It was agreed 
this one clause would be considered in open Council. 

ADOPTION OF MINUTES 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Volrich, 

THAT the Minutes of the Regular Council Meeting dated May 14, 
1974, be adopted, with the exception of the 'In Camera' portion. 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Pendakur, 

THAT the Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 

COMMUNICATIONS OR PETITIONS 

1. Grant Request; Chimo 

Volleyball Club of B.C. 

The Council noted a letter from the Chimo Volleyball Club of 
B.C. requesting a grant of $1,000 to assist the organization with 
the expenses involved in hosting and accommodating the Chinese 
National Volleyball Team who will be visiting Vancouver as part 
of a Canadian tour. 

MOVED by Aid. Hardwick, 

THAT no action be takeft with respect to this grant request. 

- CARRIED 


(Alderman Marzari voted against the motion) 
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COMMUNICATIONS OR PETITIONS (cont'd) 

2 . Sponsorship of Luncheon 

A letter from the National Indian Brotherhood was noted 
requesting that the City host a luncheon during the organization's 
Fourth Annual General Assembly which will be held in Vancouver, 
August 6, 7 and 8, 1974. 

MOVED by Aid. Marzari, 

TPiAT as requested by the National Indian Brotherhood, the 
City host a luncheon at a cost not to exceed $500.00. 

- CARRIED 

(Aldermen Pendakur, Volrich and Mayor Phillips voted 
against the motion) 

3. Grant Request; 

B.C. Handball Association 

MOVED by Aid. Hardwick, 

THAT no action be taken on the request from the B.C. Handball 
Association for a grant to assist in sending a team of Vancouver 
handball juniors to the Canadian Championships in St. John's, New 
Brunswick. 

- CARRIED UNANIMOUSLY 

4. Grant Request; 
Grey Cup, 1974 

The Council noted a letter dated May 16, 1974, from the 1974 
Grey Cup Committee requesting a grant of $10,000 to assist the 
Committee in planning the Grey Cup Festival events which will be 
held from November 17th to 24th, 1974. 

The previous grants given by the City to the Committee in 
1966 and 1971 were noted. Council was also advised of a previous 
resolution of Council appointing the Committee and reference was 
made to an invitation extended by Council to the Canadian Football 
League in 1972 to hold the game in Vancouver this year. 

MOVED by Aid. Marzari, 

THAT the letter from the Grey Cup Committee be received and 
no further action be taken. 

(tabled) 

MOVED by Aid. Volrich, 

THAT this whole matter be deferred for further consideration 
in two weeks' time. 

- LOST 

(Aldermen Hardwick, Marzari, Pendakur and Rankin voted 
against the motion) 

A tie vote resulted and, therefore the motion to defer was 
declared lost. 

MOVED by Aid. Volrich, 

THAT this whole matter be tabled. 

- CARRIED 

(Aldermen Marzari, Pendakur and Rankin voted against the 
motion) 


4aO 


Regular Council, May 28, 1974 3 

COMMUNICATIONS OR PETITIONS (cont'd) 

5. Proposed Development: 
Sands Motor Hotel 

The Council noted a letter from Mr. Heath Beggs , representing 
a group of West End residents and businessmen, requesting to 
appear as a delegation to discuss the proposed development of the 
Sands Motor Hotel. 


MOVED by Aid. Rankin, 

THAT the delegation be heard and arrangements be left in the 
hands of the City Clerk. 

- CARRIED UNANIMOUSLY 


6. Meeting with Transportation 
Function Study Committee 

Under date of May 15, 1974, the Greater Vancouver Regional 
District submitted the following letter: 


" The attached position paper of the Transportation 
Function Study Committee was circulated to members 
of your Council ^■T±th the papers on the Second 
Seminar on the 'Management of Growth.' 

The ultimate pararrrnph in Mayor Vander Zalm's 
letter requests that your Council meet with 
members of the Transportation Function Study 
Committee to discuss the position paper. Would 
you request your Council to set a suitable date 
before the middle of June for this purpose and 
advise Miss IJancy Grant of our staff [731-1155, 
local li:;3]. Your assistance in this matter is 
much appreciated. " 

(The position paper referred to 
is on file with the City Clerk) 

MOVED by Aid. Hardwick, 

THAT the position paper of the Transportation Function Study 
Committee be considered by Council at its next regular meeting, and 
following consideration. Council's action be forwarded to the 
Transportation Function Study Committee. 

- CARRIED UNANIMOUSLY 


7. Landlord & Tenant Act: 
Proposed Changes 

The Council noted the following report dated May 23, 1974, 
submitted by Mayor Phillips: 

"l have received the new Landlord and Tenant Act and the tiiu- 
mission dated May 1st, 1974 from the Vancouver Rental 
Acconimodation Grievance Board and wish to make the follcwiiig 
recommendations to Council: 

(a) That Vancouver City Council request the following 
changes in the Landlord and Tenant Act. 

Section 25 (2) should bo clarified to provide that a 
rent increase can ho. made after tlie first year of 
tenancy provided notice is given at least three 
months before the date the rent increase is to be 
effective . 


cont ' d. 
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COMMUNICATIONS OR PETITIONS (cont'd) 

Landlord & Tenant Act: 
Proposed Changes (continued) 


Section 29 (1) (b) provides that a Council may apply to 
establish a municipal rent review bureau with all the 
powers of the Rentalsman under Section 28 (rent review 
powers) . The Act should be changed to provide that 
municipal bureaus also have the necessary powers to 
settle disputes between landlords and tenants and en- 
force all landlord-tenant regulations (as Council has 
previously requested) . 

Part VI provides for security deposits of up to one month's 
rent and that deposits be held by the Rentalsman without 
interest. The Act should be amended to provide that 
security deposits be limited to one-half month's rent 
rather than one month's rent. Tenants should receive 
interest at 8% on their deposits and the deposits should 
be held by the landlord. 

(b) That Vancouver City Council apply immediately under Section 
29 (b) of the Act, for permission to establish a 'municipal 
rent review bureau' - to be called the Vancouver Rental 
Accommodation Grievance Board and to have the necessary powers 
to settle disputes and enforce all Landlord-Tenant regulations." 


MOVED by Aid. Rankin, 

THAT the recommendations of the Mayor as contained in his 
report of May 23, 1974, be approved. 

- CARRIED UNANIMOUSLY 


8. Proposed Public Officials and 
Employees Disclosure Act 

The Council noted a letter dated May 13, 1974, from Mayor R.G. 
Marks, President of the Union of British Columbia Municipalities 
with respect to the proposed 'Public Officials and Employees 
Disclosure Act'. Mayor Marks strongly rejected certain provisions 
in the proposed legislation and requested Council to consider the 
matter and so advise the Attorney-General. 

In considering this subject, the Council agreed to bring 
forward the Notice of Motion of Alderman Volrich which was submitted 
on the topic at the last Council meeting. 

With the agreement of Council, Alderman Volrich' s motion was 
changed to read as follows: 

MOVED by Aid. Volrich, 

THAT the Attorney-General be urged to amend the Public Officials 
and Employees Disclosure Act, as follows: 

(a) by requiring a public statement of disclosure of land holdings 
and other relevant business interests in the Regional District, 
and 


requiring a statement of other assets to be filed with the 
Attorney-General, with information therefrom to be made 
public only on reasonable cause being shown; 

(b) by postponing the effective date for the legislation to 
December 31, 1974; 


cont ' d. . . . 
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COMMUNICATIONS OR PETITIONS (cont'd) 


Proposed Public Officials and 
Employees Disclosure Act (continued) 

(c) by requiring that candidates for public office should 

also similarly be required to file the public statements 
referred to. 

- CARRIED 

Council dealt with the clauses in this resolution separately. 

(Aldermen Harcourt, Marzari and Rankin voted against the 
motion in respect of (a) ) . 

(Aldermen Marzari and Rankin voted against the motion in 
respect of (b) and (c) ) . 

MOVED by Aid. Volrich, 

THAT the letter from the President of the U.B.C.M. be 
received and he be advised of the foregoing action taken by Council 

- CARRIED UNANIMOUSLY 


BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS 

Report of Standing Committee 
on Waterfront, May 23, 1974 

Proposed Sign By-law 
(Clause 1) 


Council noted a letter from the Seaboard Advertising Co. Ltd. , 
requesting to be heard as a delegation on the matter of billboards, 
the subject of which is contained in Clause 1 of the report of the 
Standing Committee on Waterfront dated May 23, 1974. 

Council agreed to consider the Standing Committee's report 
at this time and hear the delegation. 

Mr. Finlayson, representing the various persons affected, 
addressed the Council and filed a brief dated May 28, 1974, advising 
that Seaboard Advertising Co. Ltd. , was in agreement with the 
'criteria for approving billboards' referred to in the report of 
the Committee. 

Reference was also made in the submission on the removal of 
billboards in certain areas. 

After giving consideration to the submission and to the 
Standing Committee's report, it was 

MOVED by Aid. Pendakur, 

THAT the following recommendation of the Committee be 
approved: 

(a) THAT the parties concerned; the Sign Industry, the Union 
and the Planning and Legal Departments; be commended on 
their co-operation with respect to drafting the proposed 
Sign By-law and requested to continue discussions; 

- CARRIED 

(Alderman Massey voted against the motion) 


cont ' d. 
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ENQUIRIES AND OTHER MATTERS (Cont'd.) 


Davis Cup Tennis Championships (Cont'd. ) 

MOVED by Aid. Sweeney 
SECONDED by Aid. Bird, 

THAT His Worship the Mayor be requested to issue an invitation 
to bring the Davis Cup Tennis Championships to Vancouver this year, 
i.e. July 1970. 

- CARRIED 


Alderman Calder - 
Mobile Home Park 
Development 


referred to the matter of the advisability 
of considering mobile home park develop- 
ment, pointing out that various municipal- 
ities are becoming interested in the matter 
since it provides housing on an ownership 
or rental basis. The Alderman requested 
the Director of Planning take the matter 
under review and advise Council of his 
views on the matter. 


His Worship directed accordingly, 


Alderman Linnell - referred to delays in issuing Unemployment 

Unemployment Insurance: Insurance cheques to I.W.A. members. The 

I.W.A. Members Alderman congratulated the Mayor for his 

efforts in respect of immediate financial 
help for I.W.A. members and urged he con- 
tinue rendering whatever assistance is 
possible in endeavouring to overcome any 
delays being experienced in receiving 
Unemployment Insurance. 


MOTIONS 

1. Establishment for Highway Purposes 
(Fleming Street Alignment South of 
26th Avenue) 


MOVED by Aid. Hardwick, 
SECONDED by Aid. Bird, 

THAT WHEREAS the City of Vancouver is the registered owner of 
the lands hereinafter described: 

AND WHEREAS it is deemed expedient and in the public interest 
to establish the hereinafter described lands for highway purposes: 

BE IT RESOLVED that the following City-owned land be established 
for highway, said land more particularly described as follows: 

Subdivision "P" of Lots Nineteen and Twenty (19 & 
20) , Block Five (5) , District Lot Three Hundred 
Fifty-two (352), Group One, New Westminster District, 
Plan 3082. 

be, and the same are hereby established for highway purposes and 
declared to form and constitute portions of highways. 


- CARRIED 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

Report of Standing Committee on 
Waterfront, May 23, 1974 (continued) 

proposed Sign By-law 
(Clause 1) (Continued) 

MOVED by Aid. Massey, 

THAT, in accordance with the Committee's recommendations, 
billboards not be a permitted use. 

- LOST 

(Aldermen Harcourt, Hardwick, Pendakur, Rankin, Volrich 
and Mayor Phillips voted against the motion) 

MOVED by Aid. Pendakur, 

THAT the following criteria for approving billboards be 
incorporated into the proposed by-law, including provisions for 
a mechanism for turning billboard lights off at midnight: 

(a) The maximum copy size of the billboard is 210 sq. ft. 

(b) The maximum height of the billboard is 16 ft. above 
grade or the height of the front wall of buildings on 
adjoining properties, whichever is less. 

(c) The support consists of no more than two poles properly 
anchored to the ground. Other structural elements are 
properly concealed. 

(d) Sources of illumination are properly concealed to 
eliminate glare; with particular reference being given 
to controlling late night illumination. 

(e) The site on which the billboard is constructed is land- 
scaped and properly maintained. 

(f) No more than one billboard structure located on the 
same site. 

(g) No part of the billboard is closer to the street line 
than the front line of the nearest building, or a line 
drawn between two building fronts when it is located 
between two buildings. 

(h) No 'view' is obstructed by the billboard. 

(i) The billboard is located in areas compatible with its 
functions, i.e. general-commercial and industrial districts. 

(j) When a billboard is located next to a residential district 
on the same street, a distance of 200 feet is maintained 
between the billboard and the residential district. 

(k) Roof top signs will generally not be allowed; exceptions 
to be at the discretion of the Director of Planning. 

FURTHER THAT there be a five year phasing out of non-conforming 
billboards and signs under the proposed new by-law; 

AND FURTHER THAT the completed draft Sign By-law be submitted 
to Council by mid July and a Public Hearing be held on the matter 
in early September, 1974. 

- CARRIED UNANIMOUSLY 


cont ' d. 
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BOARD OF ADMINISTRATION, DEPARTIffiNT & OTHER REPORTS (cont'd) 

Report of Standing Committee on 
Waterfront, May 23, 1974 (continued) 

The Council also took the following action on Clauses 2 and 
3 Of the Standing Committee report: 

End of Main Street and 
Adjoining Foreshore (Clause 2) 

Correspondence (Clause 3) 

MOVED by Aid. Pendakur, 

THAT the recommendation of the Committee contained in Clause 
2 be approved and Clause 3 be received for information. 

- CARRIED UNANIMOUSLY 

COMMUNICATIONS OR PETITIONS (cont'd) 

9. Programme for Transit 

Improvements in Vancouver 

The Council noted the following letter dated May 21, 1974, 
received from the Minister of Municipal Affairs: 


I am pleased to write you concerning our programme for 
immediate transit improvements in Vancouver. 

We are pleased with the assistance from your staff in 
arrangements for our revisions to the Pacific Stage Lines route to 
gain access to the Oak Street Bridge. We are hopeful that we can 
change over to the new Cambie-Marine Drive route in the coming week. 

We are also acting at this time, to restore late night ser- 
vice in downtown Vancouver. We plan to institute services to leave 
downtown at 1:40, 2:10, 2:40 and 3:10 a.m. on all trunk transit routes. 
This V7ill be welcome pews to many persons in the City of Vancouver. 

In response to a number of requests, we are also restoring 
service on the Beach to provide evening service to midnight. 

I am hopeful that our B.C. Hydro operations people will be 
able to make these improvements in early July. 

We do intend to meet with you to pursue our planning for the 
next stage of transit services in downtown Vancouver after this session 
of the Legislature. In the meantime, we understand staff discussions 
are continuing on the waterfront plan and the proposed ferry terminal 
for Burrard Inlet. 

I shall be pleased to be in further touch with you at the 
earliest we are free of current obligations. " 

MOVED by Aid. Rankin, 

THAT the communication be received. 

- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

A. BOARD OF ADMINISTRATION 

GENERAL REPORT, May 24, 1974 

Works & Utility Matters 
(May 24, 1974) 

The Council considered this report which contains four 
clauses, identified as follows: 

Cl.l. Closure of East 13 Feet of Spruce Street from 

7th Avenue to a Point 120 Feet North. 
CI. 2. Closure of Lane West of Bidwell Street, North 

of the Lane South of Comox Street, Block 60, D.L.185. 
CI, 3. Proposed Pedestrian Overpass - 1000 Block, West 

Hastings Street. 
CI. 4. Landscaping Centre Boulevard on Boundary Road 

North of Hastings Street. 

The Council took action as follows: 

MOVED by Aid. Pendakur, 

THAT the recommendations of the Board of Administration contained 
in Clauses 1 and 2 be approved. 

- CARRIED UNANIMOUSLY 

Proposed Pedestrian Overpass - 
1000 Block West Hastings Street 
(Clause 3) 


Mr. Charles T. Paine of Paine & Associates, at the request 
of Council, spoke re this proposed pedestrian overpass, proposing 
only a nominal sum as rent be charged, and filed a letter dated 
May 24, 1974. 

MOVED by Aid. Hardwick, 

THAT with the exception of (e) (i) dealing with rental, 
recommendations (a) to (e) of the Board of Administration contained 
in this Clause, be approved, after adding the Director of Planning 
to recommendation (a) and rephrasing (e) (iii) to read as follows: 

"City to retain the right of one year's notice of cancellation 
if the structure is no longer in use or if removal is 
required by the City . " 

- CARRIED 

(Alderman Rankin voted against the motion) 

(Underlining indicates 
change) 

MOVED by Aid. Massey, 

THAT the following be a condition of approval re pedestrian 
overpass : 

"That rental be $1.00 per annum, subject to review of the 
width of the overpass by the Director of Planning for 
report back to Council with comments from the Design Panel." 

- CARRIED 

(Aldermen Marzari, Pendakur and Rankin voted against 
the motion) 


The Council recessed at 3:55 p.m. and, after an 'In Camera' 
meeting in the Mayor's Office, reconvened at 5:25 p.m. in open 
session in the Council Chamber. 
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DELEGATIONS 

Interim Taxis Rate Increase 

At this point in the proceedings, the Council agreed to hear 
a delegation from Mr. Nigel Gow representing a Taxi Drivers 
Committee, speaking with respect to the interim fare increase 
authorized recently by Council and which will be the subject of 
an amendment to the Vehicles for Hire By-law later this day. 

Mr. Gow read and filed a submission together with three 
affidavits from Committee members. 

Commissioner Ryan advised the Council on the current position 
of the Administration with respect to setting guidelines and 
obtaining information for consultants. 

BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

B. Multi-Purpose Facility: 
Haro Park Site 


The Council received the following report dated May 14, 1974, 
from the West End Planning Team on the matter of a multi-purpose 
facility at the Haro Park site: 

"On July 17, 1973 Vancouver City Council adopted the recommendation of the 
Standing Connnittee of Council on Finance and AdmlniBtration which stated: 

1. 'That Council approve in principle the creation of a multi-purpose 

facility and appropriate housing project under the FP Program on 
the Haro Park Site; 

2. that the West End Planning Team meet vdth B'nai B'rith, representa- 
tives of the FP Partnership and the West End Housing Action Committee 
for the purpose of submitting to the Council, the best possible multi- 
purpose housing project scheme and that in one month's time, a time- 
table be submitted projecting when the development may be completed. 

3. that B'nai B'rith be considered as the principal sponsoring agency for 
this project.' 

BACKGROUND 

In March, 1973 the City offered for sale to the Provincial Government the 
property at the northwest comer of Haro and Bute for the purpose of the 
Provincial Government developing specified housing on the property. In the 
same month the B'nai B'rith organization proposed to the Municipal and Pro- 
vincial Go\'emment to develop this site for public use. 

In June, 1973 the Honourable James G. Lorimer informed the City of the Govern- 
ment's agreement to construct a multi-purpose facility for senior citizens on 
the site; its development and management to be entrusted to the B'nai B'rith 
organization. 

The Special Projects Committee of the B'nai B'rith with its Chairman Mr. Ted 
Goodson and Mr. J. Gordon charged Mr. A. Ingre, a Consulting Engineer, to under- 
take the co-ordination of the project and subsequently its engineering and 
Mr. George Fumadjieff, an Architect, to provide the architectural design. 
At the same time, the Netherlands Association with its President Mr. S. Oosterhuis 
was independently trying to develop a Senior Citizens Service Centre in the 
West End. 

The West End Planning Team in its comprehensive planning efforts of implementing 
the West End Policy Guidelines #13 (improve Accessibility of Social Services to 
Residents) and #14 (Joint Planning of Community Facilities), suggested that the 
two independent proposals be combined to produce a multi-purpose facility for 
West End seniors on the Haro Park Site. 

Both the Netherlands Association and the B'nai B'rith Society accepted this 
combined approach and have continued cooperatively with numerous' other 
agencies and West End organizations since then to' develop the proposal to its 
present state. 

Upon receipt of Council's instruction, the West End Planning Team has since 
sponsored and chaired with assistance of B'nai B'rith, Netherlands Association 
and the Provincial Department of Housing, several meetings. These meetings 
involved federal, provincial and city officials, B'nai B'rith, Netherlands 
' Association, West End community groups and other associated agencies (see 
Appendix IVfor list of all involved groups) to begin formulating development 
proposal for this property; to refine this proposal to its present state; 
to determine types and quality of services to be offered; to define space 
requirements; and to determine necessary funding for capital costs, furnishings, 
equipment and annual operating costs. 

cont 'd . . . , 


Regular Council, May 28, 1974 

BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 


Multi-Purpose Facility: 
Haro Park Site (continued) 

In addition to those agencies directly associated with the Planning Com- 
mittee for this facility, discussions have occurred with various City of 
Vancouver Aldermen; Vancouver Centre M.L.A. Emery Barnes; and more recently 
on April 23, 1974 with the Honourable Ministers Cocke, Levi and Nicholson. 

The enclosed proposal was presented at the Provincial Conference on Aging, 
May 6 and 7, 1974. A task force committee originating from this Conference 
met on the evening of May 7, 1974 to further examine the proposal in detail. 
Further conferences will be scheduled. 

The envisaged multi-purpose facility is now considered by many government 
agencies. Central Mortgage and Housing Corporation, the Provincial Department 
of Housing, the West End Planning Team, West End community groups and West 
End agency field staff to be able to play an important part in providing 
social, health and housing services to senior citizens, reducing investment 
in new senior citizens' housing and providing an opportunity for seniors to 
remain In their own environment, by means of the Outreach Services which 
form part of this proposal. 

SUMMARY OF PROPOSAL 

The objectives of the proposal are: (see Appendix I for expanded proposal) 

1. to provide a comprehensive facility with medical and social service 
components available to all seniors in the West End (8,000 - 13,000) 
(see Appendix V for demographic information) in order to seek a 
better method of delivery of services to the aged and a more responsive 
attitude toward life after sixty; 

2. to provide various types of housing accommodation on site for approx- 
imately 210-260 seniors; 

3. to provide a communication network and 'age-adjusted dwelling units' 
for approximate: y 1,000 seniors .presently' residing .within a 2-3 block 
radius of the proposed Centre in order to permit these seniors to 
remain living in their present accommodations thus partially reducing 
the need for new senior citizen housing. 

To achieve the above objectives, the physical composition (see Appendix III 
for architectural sketches) of the total project is proposed as follows: 

1. Senior Citizens Service Centre on 2 Main Floors containing: 

a. restaurant, coffee shop, outdoor eating area and acconqjanying 
kitchen facilities 
. b. lobby containing lounge, exhibition and performance areas and an 
information centre 

c. library 

d. communication centre 

e. learning, education and research centre 

f . rehabilitation, activity and workshop rooms and therapeutic pool 

g. medical and counselling offices. 

2. Semi Commercial and/or Convenience Outlets on the Main Floor and 
Basement . 

3. A Personal Care Facility of 30 units and an Intermediate Care Facility 
of 20 units and a Sick Bay with 10 units for short stay (4-5 days) on 
the Third and Fourth Floors 

4. Residential Accommodation for 150 - 200 seniors in a Tower above the 
Personal Care Facility. 

The total capital costs for the above are estimated to be: (see Appendix 11 
for cost estimates) 

1. Residential, Personal & Intermediate Care 

Facilities plus pro-rated recreational facilities $ 4,328,580.00 

2. Service Centre and components $ 3,096,420.00 

Total $ 7,425,000.00 


TIMETABLE 

The total complex could be in operation within two years (Summer, 1976) if 
the concept is accepted by the Province and the funding granted for capital 
and operating costs for the Service Centre component. (C.M.H.C. has unofficially 
committed the monies necessary for the Residential, Personal and Intermediate 
Care Facilities). 


cont 'd . 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

Multi-Purpose Facility: 
Haro Park Site (continued) 

RECOMMENDATIONS 

The West End Planning Team recommends that: 

1. Council receive this report for information; 

2. Council approve in principle this senior citizen proposal as the best 
possible multi-purpose scheme for the property located at the northeast 
comer of Haro and Bute Streets In the West End; 

3. Council notify (a) the Provincial Government namely the Ministers 
Levi, Cocke, Nicholson, Dailey and Radford (b) the Vancouver Centre 
M.L.A.s Barnes and Honourable Lauk and (c) the Vancouver Centre M.F. 
of Council's approval in principle of this scheme; 

4. that Council request the appropriate Committee of Council to explore 
methods by which the City of Vancouver could contribute financially to 
this project; 

5. that Council request the Special Committee re Vancouver Demonstration 
Project for 1976 U.N. Conference, to investigate the possibility of 
reconmendinp this proposed scheme to the Urban Affairs Ministry as 

a suitable demonstration project for the U.N. Conference." 

MOVED by Aid. Harcourt, 

THAT the recommendations of the West End Planning Team be 
approved after amendment to read as follows: 

(1) Council receive this report for information; 

(2) Council approve in principle this senior citizens 
proposal as the best possible multi-purpose scheme 
for the property located at the northeast corner of 
Haro and Bute Streets in the West End; 

(3) Council notify (a) the Provincial Government namely 
the Ministers Levi, Cocke, Nicholson, Dailey and 
Radford (b) the Vancouver Centre M.L.A.s Barnes and 
Honourable Lauk (c) the Vancouver Centre M.P. and 

(d) the Minister of Urban Affairs of Council's approval 
in principle of this scheme; 

(4) That Council request the appropriate Committee of Council 
to explore methods by which the project could be financed ; 

(5) That Council request the Special Committee re Vancouver 
Demonstration Project for 1976 U.N. Conference, to 
investigate the possibility of recommending this proposed 
scheme to the Urban Affairs Ministry as a suitable 
demonstration project for the U.N. Conference. 

- CARRIED UNANIMOUSLY 

(Underlining indicates 
amendments ) 

Works & Utility Matters 
(May 24, 1974) (continued) 

Landscaping Centre Boulevard on 
Boundary Road North of Hastings 
Street (Clause 4) 


MOVED by Aid. Harcourt, 

THAT the recommendation of the Board of Administration contained 
in this clause be approved. 


- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

Social Service & Health Matters 
(May 24, 1974) 

MOVED by Aid. Har court, 

THAT the recommendation of the Board of Administration 
contained in this report with respect to By-law No. 2405 being 
the 'Old People's Home By-law', be approved. 

- CARRIED UNANIMOUSLY 

Building & Planning Matters 
(May 24, 1974) 

Strata Title Application - New Construction 
at 2450 Cornwall Street (Clause 1) 


MOVED by Aid. Pendakur, 

THAT the application of Margaz Enterprises (1968) Ltd. , under 
the Strata Titles Act re new Apartment Construction at 24 50 
Cornwall Street, be approved, subject to application of relevant 
By-laws . 

- CARRIED UNANIMOUSLY 

Fire & Traffic Matters 
(May 24, 1974) 

MOVED by Aid, Harcourt, 

THAT the recommendation of the Board of Administration 
contained in this report with respect to Street Closure - Laurel 
Street from 57th Avenue to 59th Avenue, be approved. 

- CARRIED UNANIMOUSLY 

Finance Matters 
(May 24, 1974) 

The Council considered this report which contains eight 
clauses, identified as follows: 

Cl.l. Kitsilano Local Area Planning Office, 

CI. 2, One Additional Stenographic Position - Data 

Processing and Systems Division, 
CI. 3, Establishment of Housing Co-ordinator Position - 

City Planning Department. 
CI. 4. Art Gallery Library. 

CI. 5. Additional Typewriter for Mayor's Office. 
CI. 6. D.P.C. Parking Rates - Lot No. 6, (415 West 

Pender Street) 
CI. 7. Police Motorcycles. 
CI. 8. Tender Awards. 

The Council took action as follows: 

Kitsilano Local Area 
Planning Office (Clause 1) 

Council was advised that the reference to the square footage 
per month in Condition (f) and in the recommendation should read per 
year. 

MOVED by Aid. Marzari, 

THAT the recommendation of the Board of Administration contained 
in this Clause be approved, after amendment to read as follows: 

"Your Board RECOMMENDS that the Vancouver Resource Board be 
allowed the use of 200 square feet of office space at 2384 
West Fourth Avenue until June 30, 1974, at a rental cost of 
$3.50 per square foot per year . " 

- CARRIED UNANIMOUSLY 

(UnderlininR indicates 
amendment) 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 


Finance Matters 
(May 24, 1974) (continued) 

Police Motorcycles 
(Clause 7) 


MOVED by Aid. Harcourt, 

THAT the recommendations of the Police Commission as contained 
in this Clause to replace three Yamahas with three Harley Davidsons 
be approved, and the $10,500 costs be appropriated from Contingency 
Reserve. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt, 

THAT the recommendations of the Board of Administration 
contained in Clauses 2 to 6 inclusive be approved, and that Clause 
8 be received for information. 

- CARRIED UNANIMOUSLY 

(Clause 4 was Carried by the Required Majority) 

(During consideration of the foregoing report. Alderman 
Gibson arrived at the meeting) 

Property Matters 
(May 24, 1974) 

The Council considered this report which contains four 
clauses, identified as follows: 

Cl.l. Acquisition for Replotting Lot E, Block H, 
District Lot 753, 3256 Commercial Drive. 

CI, 2. Acquisition for Replotting Parcel 1, North Pt . 
of Block J, D.L. 753, 3291 Findlay Street. 

CI. 3. Sale of City-owned 'East 1 foot of West 17 feet 
of Sub. 19, Block 315, District Lot 526' North 
Side 1000 Block West 8th Avenue, Between Oak 
and Spruce Streets. 

CI. 4. Southwest Corner of Gore and Union, 
Puccini's Italian Restaurant Ltd. 

The Council took action as follows: 

MOVED by Aid. Volrich, 

THAT the recommendations of the Board of Administration 
contained in Clauses 1 to 3 inclusive, be approved. 

- CARRIED UNANIMOUSLY 

Southwest Corner of Gore & Union 
Puccini's Italian Restaurant Ltd. 
(Clause 4) 


MOVED by Aid. Volrich, 

THAT the request of Puccini's Italian Restaurant Ltd., to be 
heard as a delegation, be approved, and the arrangements be left 
with the City Clerk. 


- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

C. DEPARTMENT GENERAL REPORT 
May 24, 1974 

Building & Planning Matters 
(May 24, 1974) 

The Council considered this report which contains seven 
clauses, identified as follows: 

01. 1. Development Permit Application #66103, 

8605 Kerr Street, Vancouver. 
CI. 2. Development Permit Application #66289, 

1910 East Kent Avenue South, Vancouver. 
CI. 3. Use of Building - 724 Kingsway, Located South 

Side of Kingsway between Fraser Street and 

East 17th Avenue. Development Permit Application 

#65590 

CI. 4, Subdivision of Amended Lots 17 and 19, 

Blocks 1 to 4, D.L.37, 2756 and 2768 Ward Street, 

Vancouver, B.C. Mrs Doreen Bucoviz, 
CI, 5. Rezoning Application - N/S E. 11th Avenue between 

Commercial & Victoria. Lots 4-12, Block 162, 

D.L. 264A. 

CI. 6. Development Permit Application #66689 at 

1550 Rand Street. 
CI. 7. Processing Development Permit Application for 

Development along the Fraser River. 

The Council took action as follows: 

MOVED by Aid. Harcourt, 

THAT Clause 1 be received for information and that the 
recommendations of the Director of Planning contained in Clauses 
2, 6 and 7 be approved. 

- CARRIED UNANIMOUSLY 

It was agreed to defer consideration of Clauses 3, 4 and 5 
pending the hearing of delegations later this day. 

Fire & Traffic Matters 
(May 24, 1974) 

MOVED by Aid. Hardwick, 

THAT this report with respect to Traffic Arrangements on 
Seymour Street for B.C. Telephone work, be received for information. 

- CARRIED UNANIMOUSLY 

D. Lee Building - 

175 East Broadway 

It was agreed to defer consideration of this report pending 
the hearing of a delegation later this day. 


The Council recessed at approximately 6:10 p.m. to reconvene 
in open session in the Council Chamber at 7:30 p.m. 
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The Council reconvened in the Council Chamber at approximately 
7:30 p.m., with Deputy Mayor Alderman Hardwick in the Chair and the 
following members present: 

PRESENT : Deputy Mayor Alderman Hardwick 

Aldermen Gibson, Harcourt, Marzari, Massey, 
Pendakur, Rankin and Volrich 

ABSENT : Mayor Phillips (Civic Business) 
Alderman Bowers (Civic Business) 
Alderman Linnell (Leave of Absence) 

DELEGATIONS 

Development Permit Application 
re 724 Kingsway (Copp Credit 
Acceptance Ltd. ) 

In connection with Clause 3 of the Departmental Report 
(Building and Planning matters), dated May 24, 1974, relating to 
Development Permit Application #65590 and use of building at 724 
Kingsway for a furniture showroom and retail sales, the Council 
heard a delegation representing Copp Credit Acceptance Ltd. , and 
a brief was filed in support. The historic details are set out 
in the clause including the reasons for refusal by tha Technical 
Planning Board and the Board of Variance. 

After due consideration, it was 

MOVED by Aid. Rankin, 

THAT this Development Permit Application be approved for 
a period of one year on the understanding that eleven parking 
spaces will be provided on the site of the Union 76 Service 
Station at the northeast corner of Kingsway and Fraser Street. 

- CARRIED 

(Alderman Volrich voted against the motion) 

Subdivision Application: 
2756 and 2768 Ward Street 

Mrs. Doreen Bucoviz appeared in support of an application 
for subdivision of amended lots 17 and 19, Blocks 1 to 4, D.L. 37 
(2756 and 2768 Ward Street). 

It is pointed out in Clause 4 of the Department Report 
(Building and Planning matters), dated May 24, 1974, that the 
Approving Officer has not the authority to create lots below 
a width of 33 feet and an area of 3,600 square feet. 

MOVED by Aid. Rankin, 

THAT this application be approved in principle, and the 
Director of Planning be requested to report further with a 
proposed draft by-law amendment to include authority for the 
Director of Planning to approve the type and design of any 
buildings which may be constructed on such subdivided property. 

- CARRIED UNANIMOUSLY 

Lee Building: 

17 5 East Broadway 

The following report dated May 24, 1974, was submitted by the 
Department of Permits and Licenses in connection with the condition 
of the Lee Building at 17 5 East Broadway: 


cent ' d. 
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MOTIONS (Cont'd. ) 

2. Areas of Special Amenity: 
Gastown and Chinatown 

At the last Council meeting. Notice was called on the following 
motion: 

MOVED by Aid. Calder, 
SECONDED by Aid. Linnell, 

THAT, as Council is concerned with the well-being of Vancouver's 
historic area. Council designates both Gastown and Chinatown as areas 
of special amenity and requests that the Director of Planning ensure 
that no harmful developments are allowed to take place. 

(deferred) 


It was agreed that this motion be laid over for consideration 
at the next meeting. 


3 . Neighbourhood Comm u nity Planning 

Alderman Hardwick submitted the following motion :- 

"THAT WHEREAS in the West End, Strathcona, Kerrisdale, 
Fraserview, Dunbar and other areas, planning problems 
of a local concern are arising; 

AND WHEREAS at present the Planning Department is organized 
to deal primarily with individual properties or at a city- 
wide scale; 

AND WHEREAS a report on Departmental re-organization will 
be forthcoming; 

THEREFORE BE IT RESOLVED that the Director of Planning 
report to Council on how neighbourhood community planning 
can become more effective and more responsive to the 
local neighbourhoods and communities . " 

(Notice) 

Notice was called and recognized by the Chair. 


COMMUNICATIONS OR PETITIONS (Cont'd. ) 

Originating Notice of Motion: Court 
Action re Riot Control Equipment (Cont'd. ) 

His Worship the Mayor advised as follows: 

"Please find enclosed herewith copy of Originating 
Notice of Motion together with supporting Affidavit 
against the City of Vancouver, the Board of Police 
Commissioners and myself. 

I feel that under the circumstances, the Corporation 
Counsel should enter the necessary defence on behalf 
of the City and myself and the Police Commission be 
authorized to retain independent counsel on its behalf." 


. . cont'd. 
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DELEGATIONS (cont'd) 

Lee Buildina: 17 5 East Broadway 
(continued) 

"(Council, on May 14th, 1974, when conside.ri.ag the clause of the oiaviding Committi 
ov. '>•.)'•'.'? I Services with respect to the Lee BvJlding, passed ihe feilovring motioi 

'THAT the Chairman write to Mr. S. Kat s^ifenis, rcque<=ti'"g '^'.m to appear 
before City Council in two weeks' time to resolve all /..at-Lers regarding 
the operation of the Lee Building, to the satisfaction of City CouTicil, 
at vv'hich time Council have before it a report from the Director of 
Permits & Licenses on the matter.' 

The Director of Permits and Licenses repcjrts as follows: 

BUIL D ING INSPECTION 

This 60 year old building consists of 7 storeys of essentially non- 
combustible construction and is in an acceptable structural condition. 
Fire separations between the floors is satisfactory and tne building 
meets all of the requirements which were applicable at tha time of its 
cor struct ion. 

Inspections were carried out in a number of the suites on the 5th, 6th 
and 7th floors. Some evidence of moisture was found as well as some 
rusted steel window frames and an accompanying deterioration of the 
p3 aster around the frames. There is evidence of peeling wall paper, 
chipped plaster at ceiling and walls near the exterior of the building, 
as well as some damaged floor coverings. It is considered that the 
possible causes "of this dampness co\ild be: 

(a) Normal condensation on windows and/or some leakage through cracked 
window panes. 

(b) Deterioration of cement parging on exterior walls, particularly 
those facing North and East. 

(c) Deterioration of the roof coverir^g which was found to be in a 
questionable state. 

(d) Spilled water in the laundry room located on the &th floor pent- 
house. 

It is further considered that these are maintenance items which could 
reasonably be expected in a building of this age. 

ELECTRICAL INSPECTION 

A search of our records indicates that the electrical vault suffered 
damage some time ago in a fire. A complete new service was installed 
in the electrical room. At the time of the installation of the new 
service, the entire building was surveyed and certain deficiencies 
were found. In the meantime, the building ownership changed. Action 
is being taken to force the present owner to upgrade the wiring 
thro\ighout the building. 

PLUMBING AND GAS INSPECTIONS 

The gas installation in the building has been completely renewed and 
tested and complies with the By-law. All of the plumbing in the build- 
ing was properly installed under the By-law at that time and is in a 
condition which might be expected in a building of this age. There is 
significant low v;ater pressure in one cold water supply pipe supplying 
several suites which would indicate that the line may be blocked with 
scale or rust. It was also observed that some maintenance is required 
on a nxamber of faucets and packing glands of valves to prevent leakages. 


cont ' d. 
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DELEGATIONS (cont'd) 

Lee Building: 175 East Broadway 
(continued) 


FIRE INSPECTIONS 

The Fire Warden's Office reports that this building will require an 
upgrading of the fire escape system when the Fire By-law becomes 
effective July 1st, 1974. Also, the fire alarm system will require 
upgrading. The Fire Warden's Office is following normal enforcement 
procedures on both of these items. 


HEALTH INSPECTION 

The Medical Health Officer reports that extensive redecorating and re- 
furbishing in a large number of the suites in the building is required. 
The restoration of water pressure is also necessary in several suites. 
Orders to the above effect will be expedited by the Health Department 
and normal enforcement procedures followed. 

This report is submitted to Council for INFORMATION." 

Mr. Nazoz, on behalf of Mr. Katsaf anas , addressed the Council 

indicating that certain improvements were being made to the building 

but because of financial circumstances, Mr. Katsaf anas had not yet been 
able to make the various alterations to the building necessary to 

bring it up to standard. Following a brief explanation by the 

Medical Health Officer and the City Building Inspector, it was 

MOVED by Aid. Marzari, 

THAT the owners be instructed to continue making the necessary 
repairs to the Lee Building and the Director of Permits and Licenses 
submit monthly reports on the progress of the repairs being carried 
out necessary to bring the building up to required standards. 

- CARRIED UNANIMOUSLY 

Rezoning Application: N/S East 

11th Avenue between Commercial & Victoria 

Council received a delegation from Dr. Nathan Batt for South- 
west Consultants Ltd. , in respect of a rezoning application referred 
to in Clause 5 of the Departmental Report (Building and Planning 
matters), dated May 24, 1974. Dr. Batt filed supporting material 
with respect to the proposed development to be on the north side 
of East 11th Avenue between Commercial & Victoria Drives. 

MOVED by Aid. Volrich, 

THAT the Standing Committee on Community Development arrange 
for a Public Meeting to be held in the area to obtain the views 
of the residents respecting the proposed development by 
Southwest Consultants Ltd. 

- CARRIED 

(Deputy Mayor Alderman Hardwick voted against the motion) 

BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

E. Report of Standing Committee 

on Civic Development, May 9, 1974 

The Council considered this report which contains four 
clauses, identified as follows: 

01. 1. Proposal for the Development of Marathon Realty's 

Lands in Sub-area 2. 
CI. 2. Chinese Cultural Centre. 
01. 3. Langara Citizen's Committee. 
CI. 4. Downtown Study Team - Progress Report. 


cont ' d. . . . 
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BOARD OF ADMINISTRATION, DEPARTJIENT & OTHER REPORTS (cont'd) 

Report of Standing Committee on 
Civic Development, May 9, 1974 
(continued) 


Proposal for the Development of 
Marathon Realty's Lands in Sub- 
Area 2 (Clause 1) 


MOVED by Aid. Massey, 

THAT the recommendation of the Committee in this Clause be 
deleted and the balance of the Clause be received for information. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Massey, 

THAT Clauses 2, 3 and 4 of this Report be received for 
information . 

- CARRIED UNANIMOUSLY 

F. Report of Standing Committee on 
Social Services, May 9, 1974 

The Council considered this report which contains four 
clauses, identified as follows: 

Cl.l. Civic Grant Request - Vancouver East Lacrosse Association. 

01. 2. Child Care Facility for Civic Employees. 

01. 3. Ohimo Terrace Recreation Project. 

01.4. Mental Patients' Association. 

The Council took action as follows: 

Civic Grant Request - Vancouver 
East Lacrosse Association (Clause 1) 

MOVED by Aid. Rankin, 

THAT this clause be deferred to the next regular Council 
meeting and, in the meantime, the Director of Social Planning 
investigate and report on possible funding sources from the 
B.C. Amateur Sports Council and the Board of Parks and Public 
Recreation. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Rankin, 

THAT Clauses 2 to 4 inclusive of this Report, be received 
for information. 

- CARRIED UNANIMOUSLY 

G. Report of Standing Committee 
on Finance & Administration, 
May 9, 1974 

MOVED by Aid. Vplrich, 

THAT the recommendations of the Committee contained in this 
report with respect to Supplementary Capital Program - 1974, be 
approved. 

- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

H. Report of Standing Committee 
on Waterfront, May 9, 1974 

The Council considered this report which contains six 
clauses, identified as follows: 

Cl.l. Vanterm - Access. 

CI. 2. Marathon Realty Proposal - Waterfront between 

Burrard and Seymour Streets. 
CI. 3. Public Access to Fraser River under Knight 

Street Bridge. 
CI. 4. Request for Additional Funds - Project Manager, 

Waterfront Study. 
CI. 5. Old Immigration Building - North Foot of 

Thurlow Street . 
CI. 6. Street Lighting. 

The Council took action as follows: 

Public Access to Fraser River under 
Knight Street Bridge (Clause 3) 

MOVED by Aid. Pendakur, 

THAT the recommendations of the Committee contained in this 
Clause be approved, after amending the City Engineer's recommend- 
ations 3 and 5 contained in his report dated May 7, 1974 (referred 
to in recommendation A, Page 3) to read as follows: 

" (3) The Mayor request the Minister of Recreation and Conservation 
to give a grant equalling one-third of the project's 
estimated 'other costs', namely $8,950.00 from the Community 
Recreation Facility Fund or any other fund he sees fit. 

(5) The City Engineer be authorized to proceed with the detailed 
design of the structure and acquisition of materials 
necessary while awaiting approval of grants from the 
Provincial Government." 

- CARRIED 

(Aldermen Marzari, Massey and Rankin voted against the motion) 

MOVED by Aid. Pendakur, 

THAT the recommendations of the Committee contained in Clauses 

I, 2 and 4 be approved and Clauses 5 and 6 be received for information. 

- CARRIED UNANIMOUSLY 

I. Report of Standing Committee on 
Social Services, May 9, 1974 

MOVED by Aid. Rankin, 

THAT the recommendations of the Committee contained in this 
report with respect to Liveable Needs of the Handicapped, be 
approved, after making the following amendments: 

1(a) Delete "to 10%" and insert in lieu thereof, the 
word "substantially". 

Ill, IV, V 

That these recommendations be prefaced with the words 
"That the Minister of Human Resources be requested to 
consider the following" 

VII That the Board of Administration report on the installation 
of washroom facilities for physically handicapped people in 
the Queen Elizabeth Theatre, and eventually in the Orpheum 
Theatre, according to By-law No. 4721. 

XI That the Board of Administration contact the architect to 
see whether washroom facilities for physically handicapped 
people would be included in renovations to the third 
floor of City Hall. 

- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

J. Report of Standing Committee 
on Housing, May 14, 1974 

The Council considered this report which contains five 
clauses, identified as follows: 

Cl.l. The Chinatown Property Owners and Merchants Association 
CI. 2, Progress Report - Nicola Street Housing Project, 
CI. 3. Progress Report - Enforcement of Fire By-law. 
CI. 4. Housing Policy Paper. 
CI. 5. Short-Lease Hotels. 

The Council took action as follows: 

MOVED by Aid. Harcourt, 

THAT Clauses 1, 3,4 and 5 of this report be received for 
information and the recommendation of the Committee contained in 
Clause 2 be approved. 

- CARRIED UNANIMOUSLY 

K. Report of Standing Committee on 
Social Services, May 16, 1974 

The Council considered this report which contains seven 
clauses, identified as follows: 

Cl.l. Yukon Apartments - 2137 Yukon Street. 

CI. 2. East Hotel - 445 Gore Avenue. 

CI. 3. Drop-in Centre Program for Youth in the Downtown 

area - Request for Funding. 

CI. 4. Civic Grant Request - Native Information Centre, 

CI. 5. Infractions of the Liquor Act. 

CI. 6. St. Michael's Day Care - 409 East Broadway. 

CI. 7. Day Care Centre - 3328 East 1st Avenue. 

The Council took action as follows: 

MOVED by Aid. Rankin, 

THAT the recommendations of the Committee contained in Clause 
1 be approved and Clauses 2 to 7 inclusive, be received for 
information. 

- CARRIED UNANIMOUSLY 

L. Report of Standing Committee on 

Community Development, May 16, 1974 

The Council considered this report which contains three 
clauses, identified as follows: 

Cl.l. Street Vending. 

CI. 2. Mount Pleasant Area Council & Ratepayers' Association. 
CI. 3. Illegal Suites. 

The Council took action as follows: 

MOVED by Aid. Volrich, 

THAT Clauses 1 and 2 contained in this report be received for 
information. 

- CARRIED UNANIMOUSLY 

Illegal Suites (Clause 3) 

MOVED by Aid. Volrich, 

THAT the recommendations of the Committee contained in this 
Clause be approved, except that recommendation (1) in Alderman 
Volrich 's memorandum of May 16, 1974, re the test plebiscite, be 
approved 'in principle'. 

- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

M. Report of Special Committee re 
Detoxification Centre Society 
Unit, May 16, 1974 

Council noted the following report dated May 16, 1974, submitted 
by the Chairman of the Special Committee re Detoxification Centre 
Society Unit re further development of Detoxification Centres in 
Vancouver : 

"l met with the Alcohol and Drug Commission May l6, 1974. The 
plan is to establish four 20-bed units for Detoxification Centres 
in the City of Vancouver. One unit will be at our China Creek Park 
site, one unit is to be in the Cordova Street area, one unit is to 
be attached to the General Hospital and one unit is to be in the 
City Jail. It is noted that the cost of these units will be entirel}; 
the Provincial Government's responsibility. 


It would be my recommendation that we turn over the China Creek 
Park site to the Alcohol and Drug Commission for one dollar a year 
on alease basis. The proposal would be to build a pre-fab unit, 
meeting City by-Laws,with an opportunity of expanding the centre 
from a 20-bed unit to a 40-bed unit. The Alcohol and Drug Commission 
sees this as a top priority; the China Creek Park unit to be com- 
pleted by the end of September and the others by the end of the year. 
This may be an optimistic view but I am all in favour of their sense 
of urgency in what is a crisis situation. 

I am enclosing, for the Council member's perusal, a report from 
Mr. R. E. Cutler, Consultant, prepared for the Alcohol and Drug 
Commission. " 

MOVED by Aid. Rankin, 

THAT the China Creek Park Site be leased to the Alcohol and 
Drug Commission for $1.00 a year for the purpose of constructing 
a pre-fab Detoxification unit on the understanding that this 
action is not a precedent; 

FURTHER THAT three months notice be given to tenants affected 
by the unit to be located in the China Creek Park Site, and the 
Properties Department assist in relocating the tenants. 

- CARRIED UNANIMOUSLY 

N. Illegal Suites: 
Hardship Cases 

The Special Committee concerning Illegal Suites - Hardship 
Cases, submitted the following report under dated of May 24, 1974: 


Conani-^tee of Officials has considered the following requests under 
the Policy established by Council concerning Illegal Suites - Hardshij) 
Cases, and repxarts as follows: 


(a) The following applications recommended for approval by the 
Sub -Commit tee be approved: 


Mrs . Dow Myong Oh ( owner), 1076 West 41st Avenue 
Mrs. Carole Boyle (tenant), 3838 Nanaimo Street 
Helen Richards ( owner), 2542 East 4th Avenue 
Pota Chronopoulos (owner), 517 East 13th Avenue 
Rose Anne C. Jewell (tenant), 174 West 19th Avenue 
Cyril H. Howard (tenant), 7525 Selkirk Street 


cont ' d , 


46'J 


Regular Council, Hay 28, 1974 22 

BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

Illegal Suites: Hardship Cases 
(continued) 


lb) the following applications be approved for one year from the date 
ol this Resolution: 


Marsha Irwin (tenant), 2050 Alma Road 
Mcrvin V, Hanson (tenant), 3642 West 22nd Avenue 
Erma Joyce Fox (owner), 3792 West 12th Avenue 
Mrs, Margaret Kalaski (tenant), 6944 Quebec Street 
Brittain P. Ladouceur (tenant), 3525 West 8th Avenue 
Lorna Hawes (tenant), 3182 West 3rd Avenue 
Michael Ron (owner), 481 West 4Qth Avenue 


(c) the following applications be approved for six months from the 
date of this Resolution: 


Harbinderjit & Surinder Sangha ( owner), 1061 East 40th Avenue 
Stephen Hilts (tenant), 31 West 11th Avenue 
William Cockette (tenant), 2590 West 5th Avenue 


(d) in respect to the above mentioned, the City Building Inspector be 

instructed to withhold enforcement action and to carry out the polxiy 
as adopted by Council on December 17, 1963, and as amended by Council 
on November 10, 1964, 


(e) the following applications be not approved: 


A, J, Tomkinson (tenant), 2161 West 6th Avenue 
Menno Falk (tenant), 1383 East 64th Avenue" 

MOVED by Aid. Rankin, 

THAT the recommendations contained in the foregoing Special 
Committee report dated May 24, 1974, be approved. 

- CARRIED UNANIMOUSLY 

O. Report of Standing Committee on 
Civic Development, May 9, 1974 

MOVED by Aid. Rankin, 

THAT this report of the Committee with respect to Citizens' 
Guidance Panel - Downtown Planning Study, be received for 
information. 

- CARRIED UNANIMOUSLY 

P. G.V.R.D. Matters 

There were no comments with respect to G.V.R.D. matters insofar 
as the Regional District meeting for May 29, 1974, is concerned. 


RISE FROM COMMITTEE OF THE WHOLE 

MOVED by Aid. Harcourt, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Pendakur , 
SECONDED by Aid. Gibson, 

THAT the report of the Committee of the Whole be adopted. 


- CARRIED UNANIMOUSLY 
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BY-LAWS 

1. BY-LAW TO REPEAL BY-LAW NO. 24 05, 
BEING THE "OLD PEOPLE'S HOME BY-LAW" 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Gibson, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Gibson, 

THAT the By-law be given second and third readings and the 

Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

2. BY-LAW TO AMEND BY-LAW NO. 357 5, BEING 
THE ZONING AND DEVELOPMENT BY-LAW 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Gibson, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments , it was 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Gibson, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

3. BY-LAW TO CONTRACT A DEBT BY THE ISSUE AND 
SALE OF DEBENTURES IN THE AGGREGATE PRINCIPAL 
AMOUNT OF $1,74 6,67 0.8 8 IN LAWFUL MONEY OF 
CANADA FOR CERTAIN PAVEMENT, CURB AND GUTTER 
AND SIDEWALK PROJECTS CONSTRUCTED AS LOCAL 
IMPROVEMENTS AND FOR IMPOSING AN ANNUAL SPECIAL 
RATE ON REAL PROPERTY SPECIALLY BENEFITED BY 
SUCH LOCAL IMPROVEMENTS 


MOVED by Aid. Volrich, 
SECONDED by Aid. Rankin, 

THAT the By-law by introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Volrich, 
SECONDED by Aid. Rankin, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 
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BY-LAWS (cont'd) 

4. BY-LAW TO AMEND THE VEHICLES 
FOR HIRE BY-LAW (Seating 
Capacity) 

MOVED by Aid. Rankin, 
SECONDED by Aid. Pendakur , 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments , it was 

MOVED by Aid. Rankin, 
SECONDED by Aid. Pendakur, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

5. BY-LAW TO AMEND THE VEHICLES 
FOR HIRE BY-LAW (Interim Taxi 
Ra teln c re ases ) 


MOVED by Aid. Rankin, 
SECONDED by Aid. Pendakur, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Rankin, 
SECONDED by Aid. Pendakur, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

6. BY-LAW TO AMEND BY-LAW NO. 3614, 
BEING THE LOCAL IMPROVEMENT 
PROCEDURE BY-LAW 


MOVED by Aid. Massey, 
SECONDED by Aid. Rankin, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Massey, 
SECONDED by Aid. Rankin, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 


- CARRIED UNANIMOUSLY 
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MOTIONS 

1. Closing, Stopping Up and Consolidation 
with the Abutting Lands, of Portion of 
Lane North of Pandora Street, west of 
Victoria Drive 


MOVED by Aid. Pendakur, 
SECONDED by Aid. Rankin, 

THAT WHEREAS 

1. The City of Vancouver is the owner of all the streets and 
lanes lying within the limits of the City of Vancouver; 

2. Portion of the lane north of Pandora Street, west of 
Victoria Drive is surplus to the City's highway require- 
ments and the abutting owners have made application to 
acquire this portion of lane; 


THEREFORE BE IT RESOLVED THAT all that portion of lane ded- 
icated by Plan 5155 lying between the southerly production 
of the easterly limit of Lot 31, except the east 7 feet, 
now road. Block 2, Subdivision "E", District Lot 183, Plan 
5155 and a line drawn parallel to and 123 feet westerly from 
the said southerly production. The same as shown outlined 
red on plan prepared by A„ Burhoe, B„C.L.S., dated the 22nd 
day of February, 1974, and marginally numbered LF 6897, a 
print of which is hereunto annexed, be closed, stopped up and 
conveyed to the abutting owner; and 

BE IT FURTHER RESOLVED THAT the said closed lane be consolidated 
with the abutting lands. 

- CARRIED UNANIMOUSLY 

2. Allocation of Land for Highway 
Purposes (58 90 Kerr Street) 

MOVED by Aid. Pendakur, 
SECONDED by Aid. Rankin, 

THAT WHEREAS the registered owner has conveyed to the 
City of Vancouver, for road purposes, the following des- 
cribed lands: 

1. All that portion of Lot 9, North West Quarter of Block 
17, District Lot 50, Plan 3316, described as follows: 

COMMENCING at the southwesterly corner of said Lot 9; 
THENCE NO" 01' 20" w, 32.95 feet, more or less, follow- 
ing in the westerly limit of said Lot 9 to the north 
westerly corner of said Lot 9; 

THENCE S 89° 45' E, 14.18 feet, following in the north- 
erly limit of said Lot 9; 

THENCE S 0° 28- 30" W, 32.96 feet, more or less, to 
intersection with the southerly limit of said Lot 9 at 
a point 13.89 feet easterly from the southwesterly corner 
of said Lot 9; 

THENCE N 89° 42' 30" W, 13.89 feet, following in the 
southerly limit of said Lot 9 to the point of commencement. 
The same as shown outlined red on plan prepared by A. Burho 
B.C.L.S., dated November 15, 1973, and marginally numbered 
LF 6803. 

(5890 Kerr Street) 

^SND WHEREAS it is deemed expedient and in the public 
interest to accept and allocate the said lands for highway 
purposes. 

BE IT THEREFORE RESOLVED THAT the above described 
lands so conveyed be, and the same are hereby accepted and 
allocated for highway purposes, and declared to form and 
constitute portions of highway. 


Regular Counse 


1, June 16, 19 70 


1 


COMMUNICATIONS OR PETITIONS (Cont'd. ) 


Originating Notice of Motion: Court 
Action re Riot Control Equipment (Cont'd. ) 

MOVED by Aid. Adams, 
SECONDED by Aid. Bird, 

THAT the suggestion of His Worship the Mayor, contained in 
the foregoing communication, be approved, it being understood 
that the Police Commission is authorized to determine its own 
' counse 1 ' arrangements . 


The foregoing are the Minutes of the Regular Council meeting dated 
June 16, 1970, and the reports referred to are those on Page(s).§i 


CARRIED 


The Council adjourned at approximately 4:00 p.m. 


****** 
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Regular Council, May 28, 1974 26 

ENQUIRIES AND OTHER MATTERS 

Alderman Volrich - expressed concern that the Council 

University Endowment Lands had received no reply from the 

Provincial Government to Council's 
resolution of February 5, 1974, re 
the development of the University 
Endowment Lands . 

MOVED by Aid. Volrich, 
SECONDED by Aid. Pendakur , 

THAT the Mayor be requested to write to the Provincial 
Government reiterating Council's position with respect to the 
University Endowment Lands and requesting a meeting as a matter 
of urgency. 

- CARRIED UNANIMOUSLY 


Deputy Mayor Hardwick - 
Recreational Study: 
Langara Lands 


requested consideration of an 
additional appropriation of $1,000 
for the purpose of a recreation 
study which is required in 
connection with Langara Lands. 


MOVED by Aid. Gibson, 
SECONDED by Aid. Harcourt, 

THAT an additional appropriation of $1,000 be allotted to the 
Director of Planning for the purpose of a recreational study in 
connection with Langara Lands. 

- CARRIED 


(Alderman Rankin voted against the motion) 


The Council adjourned at approximately 10:15 p.m. 


* * * * * 


The foregoing are Minutes of the Regular Council meeting of 
May 28, 1974, adopted on June 11, 1974. 



CITY CLERK 


A-1 
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Board of Administration Report, May 24, 1974 (WORKS - 1) 

WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 


RECOMMENDATIONS 


Closure of East 13 Feet of Spruce Street from 7th Avenue to a 
Point 120 Feet North 


The City Engineer reports as follows: 

"On August 15th, 1972 Council coisidered the following report and 
approved the City Engineer' s Recommendation: 

'R.C. Purdy Chocolate's plant is on the northwest corner of 
7th Avenue and Spruce Street. The company has renovated 
the factory and landscaped the front of their property. The 
access to the plant has been off Spruce Street for over 20 
years. This access has been improved by the company. 

Spruce Street is not open to vehicular traffic except for 
the Purdy access, because of the excessive grade from 7th 
Avenue to 6th Avenue. The City has a bulkhead midway between 
7th Avenue and 6th Avenue with steps alongside for pedestrian 
traffic. A pathway meanders down Spruce Street from 7th 
Avenue to the steps. The east 13 feet of the street is 
fenced in by the owner of the property on the northwest corner. 
The remainder of the street is in a rather unkept condition with 
a dirt area used by children to play on. 

Purdy Chocolates has requested a lease of the portion of street 
abutting their property. They wish to improve their access, to 
landscape the balance of the lease area, provide a more satis- 
factory pathway for pedestrian traffic and have a small area 
for a childrens' playground. 

Spruce Street north of 7th Avenue is surplus to the City's 
normal highway requirements. 

I RECOMMEND that the west 53 feet of Spruce Street between 
7th Avenue and the northerly limit of Purdy Chocolates 
property (Lot 11, Block 29A, D.L. 526) be closed, stopped up 
and leased to R.C. Purdy Chocolates Ltd. subject to the 
following conditions: 


(a 

(b 

(c 

(d 
(e 

(f 

(g 
(h 

(1 


The lease area to be used only for access of Purdy' s, 
pedestrian access to the stairway, landscaping and 
children's play area all to the account of the lessee. 

The term of the lease to be 15 years at a nominal rental 
of $15.00 for the term and subject to renewal. 

Cancellation of the lease on a one year notice if the 
street is required for municipal purposes. 

Pedestrians to have access over the lease area on a 
well kept pathway to existing stairway. 

The existing stairway and bulkhead are excluded from 
the lease as they remain the responsibility of the City. 

Any childrens' play area to be provided as a responsi- 
bility of the lessee. 

The City to be relieved of all liability. 

The leased area always to be kept In a neat and 
tidy condition. 

The City to maintain the right of entry at all 
times for the installation and repair of all 
utilities and the bulkhead. 


(j) The existing barricades at 7th Avenue to remain. 

Cont'd , . . 
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Board of Administration Report, May 24, 1974 (WORKS - 2) 

Clause 1 cont'd 

(k) An agreement satisfactory to the Corporation Counsel 
and City Engineer. ' 

The east 13 feet of Spruce Street was not included in the street 
closure at that time because of the ownership of the property on the 
northeast corner of' 7th Avenue and Spruce Street. R.C. Purdy Chocolates 
Ltd. now own this property, namely Lot 20, Block 295, D.L. 526, Plan 590 and 
in arranging to draw up the lease referred to above, they have made application 
to have this portion of street included in their childrens' play area. Their 
use of this surplus portion of Spruce Street is providing a good neighbourhood 
area for children. 

I RECOMMEND that the east 13 feet of Spruce Street between 7th Avenue 
and the westerly production of the northerly limit of Lot 20, Block 295, D.L. 526, 
Plan 590 be closed, stopped up and leased to R.C. Purdy Chocolates Ltd. subject 
to all the conditions for leasing of the west 53 feet of the street. The $15.00 
rental to apply to the full width of street." 

Your Board RECOMMENDS that the foregoing be approved. 

2. Closure of the Lane West of Bldwell Street, North of the Lane South 
of Comox Street, Block 60. D.L. 185 

The City Engineer reports as follows: 

On September 9th, I969 Council approved the following item: 

'The lane west of Bidwell Street northerly from the lane south 
of Comox Street is surplus to our highway requirements. An 
application has been received for the acquisition of this lane 
from the abutting owner. 

I RECOMMEND that the lane west of Bidwell Street, north of 
the lane south of Comox Street be closed, stopped up and con- 
veyed to the abutting owner subject to the following conditions: 

(a) The value of the closed lane to be $6,24-0 in 
accordance with the recommendation of the Super- 
visor of Property and Insurance. 

(b) The closed lane to be consolidated with the abutting 
lands. ' 

The applicant at that time did not carry on with his proposed develop- 
ment and no further action was taken on the lane closure. The conditions were 
not met. 

A further request was made by a different applicant in June 1973 to 
acquire this portion of lane. The value of the lane at that time was set at 
$15,575.00. No action was completed. 

A new applicant has now requested the surplus lane be closed and conveyed. 

I RECOMMEND that the lane at the rear of Lots B, C. and D of Lots 8 and 9, 
Block 60, D.L. 185, Plan 5223 be closed, stopped up and conveyed to the abutting 
owner subject to the following conditions: 


(a) The value of the closed lane be $23,154 in accordance 
with the recommendation of the Supervisor of Property 
and Insurance. 

(b) The applicant to provide a subdivision plan showing the 
closed lane consolidated with the abutting properties 
in a manner satisfactory to the Approving Officer. 

(c) The applicant to pay the City $50.00 for City documentation. 

(d) The applicant to deposit the subdivision plan in the Land 
Registry Office and pay all costs of registration." 

Your Board RECOMMENDS that tlie foregoing bo approved. 


Board of Administration Report, May 2 4, 19 7 4 (WORKS - 


3. Proposed Pedestrian Overpass - 1000 Block West Hastings Street 
The City Engineer reports as follows: 

"British Pacific Building Limited, 1055 West Hastings Street, one of the 
Guinness Family Companies have applied, as part of the development of Oceanic 
Plaza, to construct a pedestrian overpass across Hastings Street between the new 
Plaza and the existing Guinness Tower also owned by the same company. 

The structure would be a single open deck pedestrian overpass 12.17 ft. 
wide approximately 230 ft. west of Burrard Street. Minimum clearance over the 
street would be 18 ft. 

The points affecting the City with regard to this structure have been 
carefully considered. A rental rate has been recommended by the Supervisor of 
Property and Insurance. 

I RECOMMEND approval on the following conditions: 

a. That detailed plans satisfactory to the City Building Inspector, Fire 
Chief and City Engineer be submitted. 

b. That construction and maintenance of the structure be in accordance 
with all City By-laws and satisfactory to the City Building Inspector, Fire Chief 
and City Engineer. 

c. That the owner bear the cost of any alteration to utilities necessitated 
by this installation. 

d. That no advertising matter be put on the structure . 

e. That a lease agreement be entered into satisfactory to the Corporation 
Counsel and City Engineer, including the following provisions, in addition to 
points a, b, c and d above: 

i. Rental to be $2,673.00 per annum, plus an annual amount in lieu of 
land taxes based on adjoining land assessments. 

ii. Rental to be reviewed every five years. 

iii. City to retain the right of one year's notice of cancellation if the 
structure is no longer in use or if removal is required for civic purposes. 

iv. The lessee to cover the structure in a manner satisfactory to the 
City Engineer if, in the opinion of the City Engineer, its use as an open overpass 
proves to be unsatisfactory. 

V. The lessee to indemnify the City from all damages, lawsuits, etc. 

vi. Term of agreement to be 30 years. 

vii. Lessee to remove structure at end of term of agreement or upon prior 
cancellation. Removal to be at no cost to the City. If lessee fails to remove 
structure. City may remove it and charge cost to lessee. " 

Your Board RECOMMENDS the foregoing recommendation of the City 
Engineer be approved. 


4. Landscaping Centre Boulevard on Boundary Road North 
of Hastings Street 

The City Engineer reports as follows: 

"There are eleven City street blocks of Boundary Road between Hastings 
Street and Edinburgh Street, the north extremity of developed Boundary Road. 

With the exception of minor curb installations on the Burnaby side of the 
center boulevard, which Burnaby will complete this spring, all of the eleven 
blocks on both the east and west roadways are now improved with curbs and 
pavements. 


Cont'd . . 
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Clause 4 cont'd 

The center boulevard dividing the two roadways has been landscaped with 
grass on seven of the eleven blocks. The landscaping of the four blocks was 
deferred pending complete pavement improvement of the east and west roadways. 

In past years complaints were received from residents on the Vancouver side 
of Boundary Road regarding the condition of the center boulevard. The Vancouver 
residents on the improved blocks felt that having made their contribution by way 
of local improvement taxes towards the improvement of Boundary Road, they should 
be entitled to a landscaped boulevard similar to the area between Hastings and 
Joyce Streets. 

In view of the complaints from the residents, discussions were held with 
the Municipal Engineer of Burnaby who agreed that Burnaby would contribute 50% 
towards the cost of landscaping the centre boulevard on the blocks of Boundary 
which are improved, on the Vancouver side with pavements and curbs. 

The estimated cost of landscaping the four blocks is $7,500.00 which would 
be shared equally between the City and Burnaby. Funds for the City share of 
this estimate are available in Streets Capital Fund Appropriation No. 148/7915, 
'Landscape Islands and Boulevards - Unappropriated'. 

On completion of this landscaping, the boulevard grass would be regularly 
mowed in keeping with the area south of Hastings Street and the seven blocks 
north of Hastings Street. 

I RECOMMEND that: 

An appropriation in the amount of $3,750 be established as the City's share 
of the cost of landscaping the centre boulevard on four improved blocks of 
Boundary Road between Eton and Edinburgh Streets, this work to be undertaken by 
City forces v*ien an equal amount has been provided by the Municipality of Burnaby 
as their share of the cost." 

Your Board RECOMMENDS that the foregoing recoininendation of the City Enginee 
be approved . 


FOR COUtrjL ACTION SEE PACEfS) .. ^^2: ., 
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(SOCIALS - 1) 


SOCIAL SERVICE & HEALTH MATTERS 


A- 


1 


RECOMMENDATION 


1. Re By-law No. 2403: "Old People's Home By-law " 


The Director of Legal Services reports as follows: 

"The By-law above referred to was enacted in 1936 and is 
therefore nearly 40 years old. It was enacted to establish 
Taylor Manor and laid down the rules governing admittance 
and its operation. 

Mr. D. Butler, Executive Director of Community Services, has 
written to me pointing out that by today's social assistance 
criteria it is not only out of date but in fact violates 
certain of them. For example, the by-law requires any person 
being admitted to turn over all his assets to the City, whereas 
today's regulations allow a person to have $1,500 and yet still 
be eligible for care. 

A by-law is not necessary in order to operate and maintain 
Taylor Manor, and since the by-law is in fact so out of date 
Mr. Butler requests, and I concur, that it should be repealed 
so that it can be operated in an ordinary administrative 
fashion in accordance with such rules as may be established 
from time to time . 

Accordingly I recommend that By-law No. 2405 be repealed." 

YOUR BOARD RECOMMENDS that the foregoing recommendation of the 
Director of Legal Services be adopted by Council. 


FOR COWL ACTION SEE PACE(S) 
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BUILDING AND PLANNING MATTERS 


A-4 


CONSIDERATION 


1. Strata Title Application - New Construction 
2450 Cornwall Street - Lot 'B', Block 191 
D.L. 526, Plan 15268 
Margaz Enterprises (1968) Ltd. 


The Director of Planning and the Director of Finance report as follows: 

"In accordance with the City's current regulations governing the 
approval of Strata Title Applications for new buildings, an'appl ication 
has been received from MARGAZ ENTERPRISES (1968) LTD., for approval of 
a Strata Plan for a new three storey with basement, wood frame apartment 
building, containing 41 dwelling units at 2450 Cornwall Street. 

N.B.: See appendix "A" for site plan. 

Section 1 (2) - Financing 

The Director of Finance has reviewed the prospectus with regard to the 
financing information and finds the following:- 

Subsec tion (a) - The true interest on Financing and 
Subsection (b) - Any bonusing of Financing 

Interim financing for the construction is being provided by 
Mercantile Bank of Canada. Mortgage financing is available 
to purchasers through Royal Trust Company but it is not a 
requirement that the purchaser make use of the arrangement 
through this company and is entirely free to negotiate any 
mortgage he may wish. Arrangements have been made with the 
Royal Trust Company to facilitate mortgage loans for approved 
purchasers based on the Royal Trust Company's prime mortgage 
lending rate prevailing at the time of purchase. The Royal 
Trust mortgages do not provide for bonuses or other similar 
provisions. The developers have made no arrangements for 
secondary financing and will not carry any 2nd mortgages. 
Second mortgage financing, up to $5,000 would be available 
through the British Columbia Homeowner Assistance Plan, to 
those who qualify, or other financial institutions. 

Subsection (c) - Details of a management contract 
and monthly servicing 

A management contract has been negotiated with Westerham 
Management Ltd. and will be executed when the Strata Plan 
has been deposited at the Land Registry Office. The fee 
payable to the Manager by the Strata Lot Owners is $7.00 
per unit per month. 

The contract is for two years terminable as provided in the 
agreement and in accordance with the provisions of the Strata 
Titles Act. A copy of the proposed contract is attached to 
the prospectus. 


cont'd 
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Clause No.l continued 


Estimated Monthly Maintenance Assessments payable in respect 
of each Strata Lot to the Strata Corporation: 


Gross Approx. # Parking Estimated Est. 

Strata Sq.ft. sq.ft. of Stalls incl. Maintenance Maint. 

Apt. Lot of Strata Strata Gross sq.ft. Cost per Cost per 

# # Lot Lot of Strata L. Year Month 


107 

1 

1415 

954 

2 

$ 612.72 

$51 .06 

108 

2 

1106 

625 

2 

390.72 

32.56 

109 

3 

1102 

625 

2 

390.72 

32.56 

110 

4 

633 

441 

1 

257.52 

21 .46 

111 

5 

1150 

613 

2 

381.84 

31 .82 

113 

6 

1569 

992 

2 

630.48 

52.54 

202 

16 

852 

430 

1 

248.64 

20.72 

203 

17 

895 

596 

1 

364.08 

30.34 

204 

18 

957 

596 

1 

364.08 

30.34 

205 

19 

1470 

886 

2 

568.32 

47.36 

206 

20 

707 

521 

1 

293.04 

24.42 

207 

7 

1433 

959 

3 

630.48 

52.54 

208 

8 

842 

625 

1 

408.48 

34.04 

209 

9 

828 

625 

1 

417.36 

34.78 

210 

10 

645 

441 

1 

266.40 

22.20 

211 

11 

839 

625 

1 

417.36 

34.78 

212 

12 

822 

625 

1 

417.36 

34.78 

213 

13 

1402 

959 

3 

683.76 

56.98 

214 

Com. 

Property 

521 

3 

Com. Property 

215 

14 

1465 

886 

2 

577.20 

48.10 

216 

15 

1405 

596 

2 

488.40 

40.70 

301 

31 

776 

532 

1 

328.56 

27.38 

302 

32 

729 

430 

1 

248.64 

20.72 

303 

33 

813 

596 

1 

364.08 

30.34 

304 

34 

826 

596 

1 

364.08 

30.34 

305 

35 

1256 

886 

2 

568.32 

47.36 

306 

36 

715 

521 

1 

310.80 

25.90 

307 

21 

1415 

959 

3 

666.00 

55.50 

308 

22 

979 

625 

2 

461 .76 

38.48 

309 

23 

986 

625 

2 

461 .76 

38.48 

310 

24 

645 

441 

1 

328.56 

27.38 

311 

25 

990 

625 

2 

479.52 

39.96 

312 

26 

973 

625 

2 

479.52 

39.96 

313 

27 

1404 

959 

3 

754.80 

62.90 

314 

28 

711 

521 

1 

319.68 

26.64 

315 

29 

1278 

886 

2 

577.20 

48.10 

316 

30 

826 

596 

1 

364.08 

30.34 

PH 1 

40 

2016 

1021 

3 

834.72 

69.56 

PH 2 

41 

2953 

1559 

4 

1118.88 

93.24 

PH 3 

37 

2886 

1559 

4 

1056.72 

88.06 

PH 4 

38 

1989 

963 

3 

799.20 

66.60 

PH 5 

39 

1319 

649 

2 

532.80 

44.40 


The above estimates include the following items for the 
common property only: 

General Operating - caretaker, insurance, management, legal 
and audit fee, stationery, bank charges, bad debts and 
security. General Maintenance - cleaning, decorating, 
structural, electrical, plumbing, heating, elevator, 
parking and miscellaneous. Utilities - electricity, 
gas (fuel), water, garbage and intercom. General Reserve - 
reserves for replacement of roof and conrnon area carpeting, 
etc. 

(The assessments do not cover electricity for each Strata 
Lot which are on separate meters.) 


cont'd 
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Clause No.l continued 

Subsection (d) - Taxes and all other costs 

An estimate of the property taxes attributable to the various 
Strata Lots for 1975, gross without the Homeowners' Grant, is 
as follows: 

Apt. # Ta xes Apt. # Taxes 


The taxes shown are gross without Homeowner Grant, owner may, 
if qualified, apply to receive the Homeowner's Grant in the 
amount of $200.00 plus $50.00 extra for Senior Citizens, plus 
$30.00 to $40.00 School Tax removal and Resource Fund Grant. 

Other than property taxes referred to above and the monthly 
assessment referred to in paragraph 4 above, there are no 
other anticipated common expenses. 


Subsection (e) - Shared facilities and common areas 

The Director of Planning has examined the prospectus and plans 
and finds the following: 

(a) Parking 

A total of three parking spaces are common property. 

(All other parking stalls are part of individual Strata Lots.) 


(b) Storage Lockers 

Each Strata Lot will be assigned the exclusive use of one 
locker located in the locker room in the basement of the 
building. 

(c) Laundry Rooms 

The laundry room on each floor shall be for the exclusive 
use of the Strata Lots on that floor. Laundry equipment 
is leased and coin operated and the Strata Corporation 
will receive a portion of the gross income. 

(d) Caretaker Suite 

Suite 214 is common property including adjoining patio. 


107 
108 
109 
110 
111 
113 
202 
203 
204 
205 
206 
207 
208 
209 
210 
211 
212 
213 
214 
215 
216 


$ 696.00 
444.00 
444.00 
300.00 
444.00 
744.00 
300.00 
432.00 
432.00 
660.00 
360.00 
744.00 
480.00 
480.00 
300.00 
480.00 
480.00 
840.00 

Com. 
720.00 
600.00 


301 

302 

303 

304 

305 

306 

307 

308 

309 

310 

311 

312 

313 

314 

315 

316 

PH 1 

PH 2 

PH 3 

PH 4 

PH 5 


$ 360.00 
300.00 
432.00 
432.00 
660.00 
360.00 
780.00 
540.00 
540.00 
360.00 
540.00 
540.00 
900.00 
360.00 
720.00 
432.00 
960.00 
1320.00 
1260.00 
948.00 
600.00 
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Clause No.l continued 


(e) Sauna 

The sauna area is common property. 

All property of the Strata Plan is to be common property 
except 41 Strata Lots to be owned by the individual 
owners . 

(f) Patios and Balconies 

Each Strata Lot has a balcony or patio which forms part 
of the Strata Lot. 

NOTE: The Strata Corporation will grant to the owners 
the exclusive use provisions outlined above when 
the Strata Plan has been deposited at the Land 
Registry Office and prior to conveyance of any 
Strata Lot. 


Also attached to the prospectus is a copy of by-laws prepared 
for the Strata Corporation. 


Section 1 (3) - Quality of Construction 

"The City Building Inspector advises that he is in receipt of a letter 
from Mr. W. R. Lort, Architect, advising that he is inspecting the 
project to ensure that the building compares favourably with the 
quality control requirements as contained in the Canadian Code for 
Residential Construction. 

Mr. Lort undertakes also to provide a certificate of compliance when 
the project is completed. This appears to be a reasonable ground 
for approval of the project with reference to Section I (3) of the 
Council pol icy. " 

Your Board recommends that the foregoing report of the Director of 
Planning and the Director of Finance be received for CONSIDERATION 
of Council . 


FOR CO'JNCIl ACTiOM SEE ?m{Sl.:^£0_ 


Sx 


JUN 1 6 1970 

BOARD OF ADMINISTRATION . . . (WORKS) 


JUNE STH, 1970. 


The following is a report of the Board of Administration: 


WORKS & UTILITY MATTERS 


CITY ENGINEER'S REPORT 
(dated June 12th. 1970) 


1. Sewerage of City Subdivision on Area "A" 

of S.E. Sector at Doman Street South of 5Ath Avenue 


"An extension of the twin sewer in easement along the west and 
north boundaries of Lot 9 is required to service Parcel 10 and the 
extension of Doman Street. 

The estimated cost of the work is $11,500. 

I RECOMMEND that $11,500 be appropriated from Account 
Code 116/7901, "City Subdivision - Unallocated". 


Your Board RECOMMENDS that the foregoing be approved. 


RECOMMENDATIONS ; 

2. Air Pollution Control - Mr. J. Marunchak 

Mr. J. Marunchak, on behalf of the Society for Pollution and 
Environmental Control, wrote to His Worship Mayor Campbell 
on May 11, 1970. He recommended that bulk loading stations 
and all imderground gasoline tanks of more than 2,000 gallon 
capacity be fitted with vapour recovery equipment within a 
specified time. Reference to Rule #61 of the Los Angeles 
Air Pollution Control Regulations was made and it was suggested 
that the same measure should be invoked in the Lower Mainland. 

The Director of Permits and Licenses reports that: 

"Reference has been made to Rule #61 of the Air 
Pollution Control Regulations of Los Angeles. A 
copy of the complete Rule #61 is attached which 
includes a control paragraph for the interpretation 
of the rule immediately following item • c ' , which 
reads as follows: 

'This rule shall not apply to the loading 
of gasoline into tank trucks and trailers 
from any loading facility from which not 
more than 20,000 gallons of gasoline are 
loaded in any one day. ' 

There are no gasoline loading facilities in Vancouver 
exceeding 20,000 gallon capacity. 


Cont/d. 
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FIRE & TRAFFIC MATTERS 

RECOMMENDATION 


A-6 


1. Street Closure - Laurel Street from $7th Avenue to 59th Avenue 
The City Engineer reports as follows: 

"In a letter dated April 30, 197/^, Mr. A. F. Clark, Principal of Sir Wilfred 
Laurier Elementary School, 7350 Laurel Street, Vancouver, B.C. requested that 
Laurel Street from 57th Avenue to 59th Avenue be closed to vehicular traffic on 
Friday June 14., 1974- from 12:00 noon to 3:00 p.m. 

The purpose of the street closure is to enable the school to hold a Soap 
Box Derby on the streetc There will be approximately 25 participants vlth 
approximately 300 spectators composed of students, teachers and parents. 

The event will be supervised by the teachers and the Police Department have 
agreed to provide two police officers to act as Marshalls. The street can be 
barricaded in a manner which will provide a 'buffer* zone north of 59th Avenue 
to ensure that the participants do not travel out of the closed off area. The 
teachers will also ensure that the Derby is conducted in a safe manner. 

There are no objections to the proposal from a Police Department or a Traffic 
Engineering standpoint, and transit is not affected. 

Accordingly, it is RECOMMENDED that Mr. A. F. Clark, Principal of Sir Wilfred 
Laurier Elementary School, be permitted to close to vehicular traffic. Laurel 
Street from 57th Avenue to 59th Avenue on Friday June 14., 1974- from 12:00 noon to 
3:00 p.m. subject to the follovring conditions: 

( a) The applicant enter into an arrangement satisfactory to the 
Corporation Counsel indemnifying the City against any claims 
that may arise from the street closure. 

(b) The cost of temporary traffic controls be borne by the 
applicant. 

(c) The cost of any street cleaning required over and above 
nonnal street cleaning be borne by the applicant." 

(Copies of the communication from Mr. A. F. Clark dated. April 30, 1974 
to the Chief Constable are circulated for information.) 


FOR cou:j:!i 


SEE PAGE(S) 
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FINANCE MATTERS 


RE COMMENDAT I ON 

1 . Kitsilano Local Area Planning Office 
The Director of City Planning reports as follows: 

"Vancouver City Council at its meeting of April 2, 1974, 

approved the establishment of the Kitsilano Area Planning Program 

in premises at 2384 West Fourth Avenue. 

This site office has an area of approximately 1900 square feet. 
At the present time, the space requirements for civic staff 
operating out of this location is approximately 1500 square 
feet. Thus, there ic a surplus of approximately 400 square feet 
for the present tii"'=». 

In budgeting for space in the site office, approxiwatfily 200 square 
feet was allocated for the use of community groups on a temporary 
basis . 

At the present time arrangements are being made by the Vancouver 
Resource Board (responsible for the integration and decentralization 
of Social Services in Vancouver) for an election on June 25, 1974 to 
establish the Kitsilano Resource Board. A Task Force has been 
established by this organization of the Department of Human Resources 
to publicize and conduct the election. 

They are in need of approximately 200 square feet on an interim 
basis to conduct their operations from. This would involve two 
staff people: a secretary and communication specialist in office 
operation . 

As the Kitsilano Area Planning Program is to be a comprehensive 
planning effort involving both physical and social aspects of the 
community, it appears desirable to have the Kitsilano Resource 
Board who will be conducting Social Planning in the area, utilize 
the presently available space. 

Discussions have been conducted with the Resource Board and they 

are willing to operate in these premises on the following conditions: 

a) The use of the premises will terminate on June 30, 1974. 

b) The Department of Human Resources through the Vancouver 
Resource Board will be responsible for any damage or theft 
occurring during their activities. 

c) The operation will be primarily an office function with 
occasional committee meetings. 

d) The City Planning Department as operator of this office will 
be responsible for the conduct and operation of their activity. 

e) Any signs they place on the windows will be limited to 
approximately four square feet. 

f) The Vancouver Resource Board pay rental at the rate of $3.50 
per square foot per month (the cost to the City being $58.00 
per month) . 

Your Board RECOMMENDS that the Vancouver Resource Board be 
allowed the use of 200 square feet of office space at 
2384 West Fourth Avenue until June 30, 1974, at a rental 
cost of $3.50 per square foot per month. 
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2. One Additional Stenographic Position - 
Data Processing and Systems Division 

Your Board has received the following report from the Director of Finance ard 
the Co-ordinator of Data Processing and Systems. 

"The Data Processing and Systems Division has one stenographic position to 
support the needs of forty staff members. The vork load has grown in the 
past year to such an extent that one stenographer cannot adequately service 
this Division's clerical requirements. There are a number of reasons which 
have caused this increase in the work load. 

(i) In 1973 the programming staff was increased from four to six- 
teen. This increase has resulted in an increase of typing 
and related clerical work. 

(ii) The Supervisor of Data Processing Operations has traditionally 
been responsible for ordering all supplies and looking after 
the accounting for the Division. A few years ago these duties 
took very little time, but the volume grew until these duties 
began to infringe upon the time required to adequately perform 
his supervisory duties. Consequently, in February, 1974, the 
accounting and ordering tasks were transferred to the Division's 
Clerk Stenographer III. 

(iii) Two systems analysts who have been working at the Police Depart- 
ment will be returning to work in the City Hall and will require 
clerical services here, rather than at the Police Department. 

(iv) We are no longer able to have typing done in the Director of 
Finance's Office because the two stenographers there have no 
free time. 

For the last two months, we have been assisted by a part-time typist for four 
hours per day, but this is not sufficient and a full-time clerical position is 
required immediately. 

The Director of Personnel Services has examined the work of the proposed posi- 
tion and has classified the work as that normally done by a Clerk-Stenographer II. 

COST: 

The annual cost for a Clerk-Stenographer II at 1974 rates and including fringe 
benefits is $7,920. The cost for the remainder of 1974 is $4,300. There would 
be a one-time cost of approximately $1,050 for a desk, chair, and typewriter. 

The Comptroller of Accounts advises that the necessary funds for the remainder 
of 1974 can be provided from Contingency Reserve. 

This report has been discussed with the Business Agent for the MREU. 
I recommend that: 

A . a new Clerk-Stenographer II position be created in the Data Pro- 
cessing and Systems Division at an additional annual cost of 
$7,920. 

B. $4,300 be provided for salaries for the remainder of 1974, and 

C. that $1,050 be provided for furniture and a typewriter." 

Your Board RECOMMENDS that the recommendations of the Director of 
Finance and the Co-ordinator of Data Processing a/.d Systems Division 
be approved . 
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3 . Establishment of Housing Co-ordinator 
Position - City Planning Department 


The Director of Planning reports as follows:- 


"At a recent meeting with Alderman Harcourt, the urgent necessity of 
co-ordinating the City's housing efforts was discussed. The conclusion 
was reached that it would be desirable to have a Housing Co-ordinator 
on the Overall Planning Staff of this department. The need for an 
emphasis on housing policy was stressed in the City Planning Department 
report 'Shaping the Future' and the suggested Co-ordinator would under- 
take this work. This would entail the examination of the City's present 
stock of residential accommodation In relation to need, suggest distri- 
bution of types within the context of the population allocation In the 
G.V.R.D. Liveable Region Plans, and suggest other methods of providing 
housing and the necessary control measures. 

In our report of April 9, 1974, 'Planning Department Staffing and Budget', 
two new Planner 11 positions were proposed for the Overall Planning 
Division. It is suggested that the Housing Co-ordinator position should 
be one of these. 


Because of the housing crisis it is recommended that this position be 
established as soon as possible without waiting for the final decision 
on the balance of the April 9, 1974, report. 

Summary of additional costs are as follows:- 

Salaries 1974 (6 months) Annual 


Housing Co-ordinator @ $1,327 
Fringe Benefits @ ]2^% 

Auto Al I owance § . ]3€ per 

Tota I Sa 1 ary Costs 
New and Non-Recurr i nq 


$7,962 $15,924 

1,000 1,990 

mile 100 200 

$9,062 $18,114 


1 

Desk 

$366 

1 

Cha i r 

100 

2 

S i de Cha i rs 

110 


@ $55 each 


1 

Lay-out Table 

120 

1 

Bookcase 

100 

1 

F i 1 i ng Cab i net 

150 

1 

Transcr i ber 

150 

1 

Ca 1 cu 1 ator 

250 


M i see 1 1 cjneous 



(wastebaskets, etc 

) 54 


etc. ) 



$10,462 


The Comptroller of Accounts advises that funding is not provided within the 
1974 Departmental Budget. If this report is approved, the source of funding 
should be from the Contingency Reserve. 

A copy of this report has been given to the Business Manager of the 
Vancouver Municipal and Regional Employees' Union. 

It is therefore RECOMMENDED that Council - 


(A) Approve the hiring of a Housing Co-ordinator; 

(B) The Director of Personnel Services to report on the 
classification to the Board of Administration for 
approva I ; 

(C) Auto Allowance (at intermittent rate of . 1 3<J per mile) for 
this position be approved; 

(D) Funds for 1974, estimated at $10,462, to be provided 
from Contingency Reserve. " 

Your Board RECOMMENDS that the recommendation of the Director of 
Planning be approved. 


Board of Administration, May 24, 1974 ....... (FINANCE - 4) 


4 . Art Gallery Library 

The Director of the Vancouver Art Gallery has had correspondence 
with the Chairman of the Vancouver Library Board and others 
concerning the greater public use of the Art Gallery Library. 
At the present time, the Vancouver Art Gallery Library is open 
2 days each week and during that time approximately 150 persons 
make use of the material in the Art Gallery Library for reference 
purposes . 

The material consists of approximately 6,000 volumes and the Art 
Gallery subscribes to 60 periodicals. The material held is of a 
technical nature and is not generally duplicated by either the 
Public Library collection or the material held at the University 
Library . 

In order to make the Art Gallery Library material available to 
the public on a 5 day per week basis, it is recommended that the 
City make a supplementary grant available to the Art Gallery at 
the rate of $8,000 per annum, effective July 1, 1974, so that the 
grant for 1974 will be increased by $4,000. 

It is further recommended that the Director of the Art Gallery 
consult with the Director of the Vancouver Public Library 
concerning the purchase of library materials, cataloging, 
indexing and staffing matters (Mr. M. Jordan, Director of the 
Vancouver Public Library has agreed to render appropriate 
assistance to the Art Gallery when requested) . If the recommendations 
of this report are approved the Comptroller of Accounts recommends 
funds be provided from Contingency Reserve. 

Your Board RECOMMENDS that the recommendations contained in this 
report be approved. 

5 . Additional Typewriter for Mayor's Office 

Your Board has received the following report from the Director of 

Finance: 

"The administrative restructuring of the support staff in the Mayor's 
Office has resulted in three staff members requiring typewriters by virtue of 
the nature of their work,in place of the two previous. Both for convenience 
and in light of the distribution of workload all three of these staff members 
should have their own typewriters. 

I recommend that Council approve the provision of $660 from Contingency 
Reserve to provide a typewriter and typing stand for the position occupied by 
Mrs. Pat Barby." 

Your Board RECOMMENDS approval of the recommendation of the 
Director of Finance . 


6. D.P.C. Parking Rates - Lot No. 6 
(415 West Pender Street) 

The City Engineer reports as follows: 

"Because insufficient data on the duration of stay for Lot No. 6 was 
available prior to the previous D.P.C, Rate Report, rates for this lot were 
not dealt with. 

The short-term utilization of the lot is high, so a major long-term 
parking increase is not required. The current maximum daily rate is $1.60. 
The proposed rate structure is: 

Maximum Daily Rate $1.75 

Transient Rate $ .15 /half hour 

cent ' d . . . . 
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Board of Administration, May 24, 1974 (FINANCE - 5) 

Clause No. 6 (cont'd) 

The completely changed rate structure for all D.P.C. lots will become 
effective on June 3, 1974. 

The management of the Downtown Parking Corporation concurs with this 
report . 

The City Engineer RECOMMENDS that Council approve the proposed rates 
for Lot No. 6." 

Your Board RECOMMENDS that the recommendation of the City Engineer 
be approved . 

CONSIDERATION 

7 . Police Motorcycles 

The Chief Constable and City Engineer report as follows" 

"On February 28, 1974, the Vancouver Board of Police Commissioners 
recommended that the three Yamaha motorcycles purchased in 1973 on a 
trial basis be replaced with Harley Davidson motorcycles. 

A copy of the report from the Traffic Superintendent to the 
Police Commissioners on this matter is attached. In brief, one 
Yamaha motorcycle has been put into service, and during the first 
six weeks it was operated by twelve members of the Traffic Division. 
Each Constable was required to complete an evaluation report. In 
general, the Yamaha motorcycle was found to be uncomfortable to ride 
and unsuitable for Police enforcement in Vancouver. The officers 
reported back pain and other discomforts from using the machine. 
Even with modifications designed to make the motorcycle more suitable, 
it does not meet Police operational needs. 

The following background is necessary in considering the Board 
of Police Commissioners' recommendation. 

Background 

Motorcycle maintenance costs have been a source of concern for 
several years. As a result of these concerns, expressed by the 
Director of Finance and Board of Administration as well as senior 
Police officials, the Engineering Department has studied two methods 
of reducing motorcycle costs: 

a) by replacing the Harley Davidson motorcycle at its minimum cost 
life; 

b) by utilizing a less expensive make of motorcycle (e.g., Yamaha, 
Honda, MotoGuzzi, etc.). 

The Harley Davidson motorcycles are now replaced according to 
the minimum cost life (report to Board of Administration dated 
February 12, 1971), After consultations between the Engineering 
Department and the Police Department, it was decided to try an alter- 
native motorcycle to the Harley Davidson; several makes of machines 
used elsewhere for Police work are available. It was agreed that 
one motorcycle for comparison would not be a suitable test, and that 
three units of one type should be evaluated. 

Tenders were called for alternative motorcycles, and three Yamaha 
motorcycles were ordered. These three motorcycles were to be used on 
a trial basis to establish if there were any cost savings to be 
realized, and to establish if these motorcycles were suitable for 
City of Vancouver Police work. The Yamaha motorcycles were delivered 
in the spring ot 1973, and one motorcycle has been outfitted for the 
Police and put into service. 


cont ' d 
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Clause No. 7 (cont'd) 

The only argument for the purchase of foreign motorcycles 
is cost reduction. Several Cities have advised us that they 
use foreign motorcycles and that, in their opinion, the costs 
are lower than can be obtained using Harley Davidson machines. 
We have also been told that performance of the foreign motor- 
cycles is equivalent or superior to the Harley Davidson. While 
the short trial of the Yamaha machine in Vancouver provides little 
basis for life-cost comparison, data we have obtained from Los 
Angeles provide a relative indication of the operating costs of a 
similar foreign machine, and we have used this information to 
generate the following approximate cost comparison, in 1973 dollars: 

Harley 

Import Motorcycle Davidson 

Vancouver Los Angeles Vancouver 
Costs Costs Costs 


Annual Purchase & Outfitting 

Costs (including 8% interest) $ 900 * $ 900 $1,300 * 

Annual Operating and 

Maintenance Costs $1,450 ** $1,400 *** $1,750 **** 


Total Annual Costs $2,350 $2,300 ^i3,050 


* Annual purchase and outfitting costs are based on a 4-year 
life for both the imports and Harley Davidson machines. 

** City of Vancouver's operating and maintenance costs are based 
upon 4,400 miles of operating history on one 1973 Yamaha 
motorcycle. 

*** City of Los Angeles operating and maintenance costs are based 
upon 900,000 miles of operating history from 130 Honda and 
MotoGuzzi motorcycles. 

City of Vancouver's Harley Davidson motorcycle operating and 
maintenance costs are based upon 25,000 miles of operating 
history on four 1973 Harley Davidson motorcycles. 

On the basis of the above information, the Engineering Department 
felt that from a mechanical and cost control point of view only, 
foreign motorcycles might produce some cost savings. 

The trial period, in the Engineers' opinion, was not adequate 
to evaluate the economics of using Yamahas in Vancouver. 

However, operating considerations must also be included in the 
decision. The Police Department, as set out in the report from the 
Traffic Superintendent, has criticized the sensitive clutch action, 
5-speed transmission in lieu of 4-speed transmission, and overheating 
of engine as well as comfort. 

On theat- grounds, a Hurley Davidson is superior, and the Chiei 
Constable considers the foreign motorcycles unsuitable tor police 
enforcement in Vancouver. 

In December, 1973, a joint report from the City Engineer 
and Chief Constable was submitted to the Board of Administration 
recommending replacement of the three Yamaha motorcycles with 
Harley Davidson motorcycles. The Board did not authorize the 
purchase of three additional Harley Davidson motorcycles, and 
suggested that if the Chief Constable wished to pursue the 
matter further, it should be taken up with the Police Commission 
for recommendation to City Council. 


cont'd 
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Clause No. 7 (cont'd) 

The matter has been considered by the Police Conunission, 
and they have recommended that provision be made in 1974 
Police estimates for the replacement of 3 Yamaha motorcycles 
with 3 Harley Davidson motorcycles. 

This matter is being submitted to City Council for con- 
sideration. If Council approves the Police Commission re- 
commendation, $10,500 is required from the 1974 Contingency 
Reserve for the purchase and outfitting of three Harley David- 
son motorcycles to replace the existing 3 Yamaha motorcycles 
purchased in 1973. (The estimated cost to purchase and outfit 
a Harley Davidson motorcycle is $4,500, and the expected trade- 
in or auction credit for the Yamahas is $1,000, resulting in a 
net cost of $3,500 to replace each of the 3 Yamahas.)" 

Your Board submits the above report of the Chief Constable 
and City Engineer to Council for CONSIDERATION. 


INFORMATION 

8 . Tender Awards 

The Purchasing Agent reports as follows: 

"In accordance with Council policy, contracts for the following supplies 
were awarded by the Board of Administration/ authorized City officials: 

Stationery Supplies 
50 H.P. Tractor 

Supply and Installation of an Automatic Black & White Film Processor 
Hand Shovels 

Copies of the details of these tender awards are attached. " 

Your Board submits the foregoing report for Council's INFORMATION. 


FOR COUNCIL ACTION SEE PACE(S)J:Zc 
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PROPERTY MATTERS 

RECOMMENDATIONS 

1. Acquisition for Replotting 

Lot E, Block H, District Lot 7^3 
3256 Commercial Drive 


The Supervisor of Property and Insiirance reports as follows :- 

"The above property, (Lot E, Block H, District Lot 753, known as 
3256 Commercial Drive), has been offered for sale to the City. On 
July 3» 1973» City Council 'In Camera' approved the acquisition of two 
properties in the triangular block bounded by l6th Avenue, Pindlay Street 
and Commercial Drive, which block was under consideration as a future 
potential housing site. The Director of Planning concurred in the acquisition 
of the private properties. The subject property is also located in this 
block. 

These premises comprise a single-storey frame dwelling plus basement, 
erected in I91U on a lot 4l.l5' x 139' 1 zoned R.S.-l. The dwelling 
contains U rooms on the main floor plus a 2-room self-contained 
in-law suite in the basement, 8 pltunbing fixtures, has a patent shingle 
roof, shingle and siding on exterior walls and a concrete foimdation. 
Heat is supplied by an automatic gas-fired furnace. The dwelling has 
been well maintained and is in good condition. 

Following negotiations with the representative for the owner, she is 
prepared to sell her property for the siirn of $ljl;,500.00 as of May 31 » 
197U» subject to retaining rent-free possession until July 31 f 197U. 
This price is considered to be fair and equitable and represents market 
value in this area. It is proposed to rent this dwelling until the City 
requires the land. 

RECOMMENDED: 

That the Supervisor of Property and Insurance be authorized to acquire the 
above property for the sxim of $14^,500.00 on the foregoing basis, chajgeable 
to Code #U910A0U - Property Purchases for Resale." 

Your Board 

RECOMMENDS that the foregoing recommendation of the Supervisor of Property and 
Insurance be approved. 


2. Acquisition for Replotting 

Parcel 1, North Pt. of Block J, D.L. 753 
3291 Findlay Street 


The Supervisor of Property and Insurance reports as follows :- 

"The above property, (Parcel 1, North Pt. of Block J, D.L. 753, known as 
3291 Pindlay Street), has been offered for sale to the City. On July 3, 
1973 f City Council 'In Ceunera' approved the acquisition of two properties 
in the triangular block bovmded by l6th Avenue, Pindlay Street and 
Commercial Drive, which block was under consideration as a future potential 
housing site, £ind the Director of Planning concurred in the acquisition 
of the private properties. The subject property is also located in this 
block. 

These premises comprise a single-storey frame dwelling plus basement, erected 
in 1910 on a lot 25' x 103' + zoned R.S.-l. The dwelling contains U rooms, 
U plumbing fixtures, has a patent shingle roof, asbestos siding on exterior 
walls and a wood and concrete fotmdation. Heat is supplied by an automatic 
gas-fired furnace. The dwelling is only in fair condition as a result of 
infrequent maintenance. 


Cent 'd 
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Following negotiations with the representative for the owners, they are 
prepared to sell their property for the srum of $29,000.00 as of May 31 » 197U. 
This price is considered to be fair and equitable and represents market 
value in this area. It is proposed to rent this dwelling until the City 
requires the land. 

RECOMMENDED: 

That the Supervisor of Property and Insurance be authorized to acquire the 
above property for the sum of $29,000.00 on the foregoing basis, chargeable 
to Code #1+910/U03 - Property Purchases for Resale." 

Your Board 

RECOMMENDS that the foregoing recommendation of the Supervisor of Propeirty and 
Insurance be approved. 


3. Sale of City-owned 'East 1 foot of ^est 17 feet 
of Sub. 19, Block 315, District Lot 526' 
North Side 1000 Block West 8th Avenue, Between 
Oak and Spruce Streets 


The Supervisor of Property and Insurance reports as follows 

"The property legally described as 'East 1 foot of the West 1? feet of 
Subdivision 19, Block 315, District Lot 526', situated on the North Side 
of the 1000 Block West 8th Avenue between Oak and Spruce Streets, was 
acquired by the City by Tax Sale in 1932. This property is 1 foot by 
120 feet, zoned C.R.M.-2, Commercial/Hiltiple Dwelling District. Due to 
its restricted size, this property can only be utilized in conjunction with 
the adjoining property. 

The owners of The East 33 feet of Lot 19 except the East 5 feet. Block 3l5, 
District Lot 526, which adjoins the City lot immediately to the east, have 
submitted an application to purchase the City-owned property. This privately- 
owned property is 28 feet by 120 feet, zoned C.R.M.-2, Commercial/yfultiple 
Dwelling District and is improved with a l-3/i+ storey frame dwelling, 
erected in I908. 

Following discussions, the owners have offered to purchase the City lot for 
the sum of $1, 050.00 inclusive of current year's taxes, administration, 
registration and legal fees, and survey costs subject to:- 

(a) the City lot and privately-owned lo* being consolidated to 
form one parcel, approximately 29 feet by 120 feet; 

(b) the owners to grant the City a 21-year Option to repurchase the 
north 10 feet of the consolidated site for lane purposes for 
the s\im of $1.00; 

(c) the owners to grant the City a bulkhead agreement. 


It is, therefore, 

RECOMMENDED That City-owned 'East 1 foot of the West 17 feet of Subdivision 19, 
Block 315, District Lot 526' be sold to the adjoining owners of The East 
33 feet of Lot 19 except the West 5 feet. Block 315, District Lot 526, for the 
sum of $1,050.00 inclusive of cxirrent year's taxes, administration, regiistration 
and legal fees and survey costs, subject to the foregoing conditions (a), (b) 
and (c)." 


Your Board 

RECOMMENDS that the foregoing Recommendation of the Supervisor of Property and 
Insurance be approved. 
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Clause 2 Cont/d . 

Also attached for the information of Council is a copy 
of Rule #65 from the Los Angeles Regulations, the first 
two paragraphs of which are as follows : 

'A person shall not after January 1, 1965, load 
or permit the loading of gasoline into any 
stationary tank with a capacity of 250 gallons 
or more from any tank truck or trailer, except 
through a permanent submerged fill pipe, unless 
such tank is equipped with a vapour loss control 
device as described in Rule #56, or is a pressure 
tank as described in Rule #56. 

The provisions of the first paragraph of this 
rule shall not apply to the loading of gasoline 
into any tank having a capacity of less than 
2,000 gallons which was installed prior to the 
date of adoption of this rule nor to any under- 
ground tank installed prior to the date of 
adoption of this rule where the fill line 
between the fill connection and tank is offset. ' 

The degree and effect of this source of pollution in 
Vancouver is not known and there has been no problem to 
our knowledge. However, the handling of gasoline 
products is part of the larger problem of pollution 
control within the automotive industry. In view of 
the complexity of the problem, it is RECOMMENDED that 
the communication from Mr. Marunchak be referred to the 
Provincial Pollution Control Board." 

Your Board 

RECOMMENDS that the foregoing report of the Director of Permits 
and Licenses be adopted. 


3. Joint Study of P.N.E. Parking 

The City Engineer reports as follows : 

"On October 21, 1969, Council adopted the following 
recommendation of the Standing Committee on Finance in 
its report dated October 16, 1969: 

'that the Pacific National Exhibition be 
requested to agree to and share with the City 
half the costs of a joint study,, by outside 
consultants, the study to include such matters 
as : 

ingress and egress to the Pacific National 
Exhibition 

problems of on-street parking in the area, 
and whether free parking at the Exhibition 
would reduce this problem 

and - long range parking requirements of the 
Pacific National Exhibition. ' 

The proposed study has been discussed with P.N.E. officials 
and the terms of reference agreed upon (copy attached). 
The objective of the study is to produce an overall traffic 
and parking plan for the P.N.E. grounds, which will provide 
optimum, traffic and parking arrangements for a period of 
approximately 10 years, and minimize the impact of traffic 
generated by the P.N.E. on surrounding residential neighbourhoods. 
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CONSIDERATION 

il . Southwest Corner of Gore and Union 
Puccini's Italian Restaurant Ltd. 

The City Engineer reports as follows: 

"A communication has been received from Mr. George W. Ponack, on behalf 
of Puccini's Italian Restaurant Ltd. requesting an appointment to appear 
before City Council to seek permission to use City-owned property on the 
southwest corner of Gore Avenue and Union Street as a parking lot. 

On June 8, 1971, in a report concerning the Site and Landscape Develop- 
ment for the Georgia Viaduct Replacement, Council considered two alternatives 
involving this property. These alternatives were:- 

(a) To leave the property under its present ownership, thereby 
requiring a new sewer on Gore Avenue at an estimated cost to 
the City of $14,000. 

(b) To acquire the property at an estimated cost of approximately 
$85,000, demolish the buildings when vacant and landscape the 
area at the extra cost of $4,581.41 (plus the possibility of 
extra claims by the landscaping contractor should acquisition 
take longer than one year.) 

The consultants for the Viaduct, Phillips, Barratt, Hillier, Jones and 
Partners, recommended alternative (b) as it was felt this would give an 
improved approach to the Viaduct and would provide additional open space 
adjacent to Strathcona. The Director of Planning supported this recommend- 
ation. The Board of Parks and Public Recreation is also on record that the 
buildings 'should be removed and the area landscaped to improve the viaduct 
approach appearance'. 

Council accepted alternative (b). The property has subsequently been 
acquired and the buildings demolished for a total cost of $89,000 and on 
March 4, 1974, the consultants were advised that it was in order to proceed 
with the balance of the landscaping contract. 

Mr. Ponack has applied previously to the City for permission to use this 
area as a parking lot. On May 11, 1973, the Department of Planning and Civic 
Development advised Mr. Ponack that the creation of this landscaped public 
area was the result of a Council decision and that it could not„support a 
recommendation to review this decision and allow a parking lot. 

Your Board 

Submits the foregoing report of the City Engineer for CONSIDERATION. 


DELEGATION REQUEST - PUCCINI'S ITALIAN RESTAURANT LTD. 


FOR COUMCll ACTION SEE PAfiE(S) 


494 


Departmental Report, May 24, 1974 


(BUILDING - 1) 


BUILDING AND PLANNING MATTERS 


INFORMATION 


B-4 


1. Development Permit Application #66103 
8605 Kerr Street. Vancouver 

The Director of Planning reports as follows:- 

"Development Permit Application No. 66103 for the development of 
a hot-mix storage system, at 8605 Kerr Street, located on the 
Fraser River, was approved by the Technical Planning Board on 
April 19, 1974. 

City Council, in April 1973, as a result of discussions with 
respect to creating mini-parks on street-ends along the Fraser 
River, resolved:- 


Th i s Development Permit is for an addition to an existing asphalt 
mixing plant. The applicant is prepared to provide suitable tree 
planting along the City boulevard. Since there was no basis on 
which to hold up the permit, the Director of Planning authorized 
the issuance of the Development Permit Application." 


The above report is for the INFORMATION of City Council. 


RECOMMENDATION 

2. Development Permit Application #662^9 
1910 East Kent Avenue South. Vancouver 

The Director of Planning reports as fol lows:- 

"The above Development Permit Application was received for the use 
of an existing building on the site for the manufacturing of aluminum 
windows and doors. It is noted that the previous use of this building 
was for a sawmill prior to 1956. This Development Permit has been 
reviewed by the Development Permit Sub-committee of the Technical 
Planning Board and this Sub-committee is recommending that, prior to 
the issuance of the Development Permit, revised drawings are submitted, 
amended to the satisfaction of the Director of Planning, clearly 
indicating:- 

(a) Provision of six off-street parking spaces and two 
off-street loading and unloading spaces, including 
surfacing and curbing details. 

(b) A ten foot landscape area be provided along South 
Kent Avenue. 

The report of the Sub-committee was circulated to the Technical Planning 
Board and action was delayed to conform with Council's resolution of 
May 1973 that instructed - 

'THAT the Director of Planning notify Council of any 
Development Permits respecting property within the 
adjacent area of the waterfront.' 


'THAT the Director of Planning notify 
Council of any Development Permits 
respecting property within the adjacent 
area of the waterfront'. 
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This resolution was the outcome of a recommendation to Council from its 
Environment Committee respecting the provision of public access to the 
Fraser River. 

It is the Director of Planning's view that the Development Permit 
Application is for a change in use of an existing building and that 
with the provision of the landscape set back along East Kent Avenue 
South, the Development Permit Application should be approved. 

It is therefore RECOMMENDED 

THAT Council authorize the issuance of Development 
Permit Application No. 66289, 1910 East Kent Avenue 
South." 


INFORMATION 

3. Use of Building 

724 Kingsway - Located South Side of Kingsway between 
Fraser Street and East 17th Avenue 

Development Permit Application #65590 


The Director of Planning reports as follows: 

"Mr. Sheldon Kopelow has by letter dated March 15, 1974 requested 
permission to appear before City Council as: 

' It has been suggested by a member of your Technical Planning 
Board that we request permission to appear before City 
Council to rectify what we believe is an injustice to us as 
residents of the City of Vancouver, namely, having obtained 
a business license to conduct a business and having started 
that business are now denied the right to conduct this 
business because of Zoning Regulations we were first informed 
of after obtaining the business license and started to 
operate the business. 

We herewith respectfully request the earliest opportunity to 
place our case before you in person. Any communication 
regarding this matter should be addressed to Mr. Bernard 
Gobin. Tel . No. 688-2484 . • 

Council on March 19, 1974, agreed to hear the delegations. 

The letter from Mr. Kopelow refers to the use of an existing build- 
ing at 724 Kingsway. 

The building is located on the south side of Kingsway between 
Fraser Street and East 17th Avenue. The 60' wide by 122' deep site 
is within a C-2 Commercial District and is occupied by a one-storey 
building covering the entire site. There is a 20' lane at the rear. 

City records indicate that the building has been used for a consider- 
able number of years as a Warehouse. This use is non-conforming in 
a C-2 District. The building is also non-conforming as to regulations 
in that 3 offstreet parking spaces and 2 off street loading and 
unloading spaces would be required for a building of this size and 
occupancy subsequent to June 18, 1956. 

In December 1972 a Development Permit Application #60789 was filed 
to use the existing building for a restaurant and a banquet room. 
The development would have required 28 offstreet parking spaces and 
two offstreet loading and unloading spaces. Nortwere provided. The 
application was REFUSED as the Technical Planning Board were not 
prepared to relax the required offstreet parking spaces to nil. 


cont'd 
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A Development Permit #61124 was issued January, 1973, APPROVING the 
alteration and the use of the building for a restaurant. Approved 
plan of development indicated demolition and reconstruction of a 
portion of the building to provide the six offstreet parking spaces 
and the one offstreet loading and unloading space as required for the 
development as approved. This development did not proceed. 

In November 1973 Development Permit Application #64922 was filed on 
behalf of Copp's Auction & Sales to use the existing building for 
an auction room and retail store. The development as proposed 
would have required a maximum of 18 offstreet parking spaces and 
2 offstreet loading and unloading spaces. None were proposed. The 
Technical Planning Board REFUSED this application as it considered 
that there was insufficient peculiarity of site or development to 
relax the required offstreet parking and loading and unloading 
spaces to nil . 

Subsequent to this refusal an appeal was filed to the Board of 
Variance, appealing aginst the decision of the Technical Planning 
Board. With the appeal a statement was filed, explaining why the 
applicants believed that they should not have to provide offstreet 
parking and offstreet loading and unloading facilities; that a 
license had been applied for and received; and that they were not 
aware or informed that a development permit was required. 

The appeal was given a hearing by the Board of Variance on January 
9, 1974 but was DISALLOWED, and the decision of the Technical Plan- 
ning Board unheld. 

In February 1974 Mr. Cobin of Copp Credit Acceptance Ltd. filed 
Development Permit Application #65590 to use the building for a 
furniture showroom and retail sales. With this application inform- 
ation was submitted that 11 parking spaces would be provided on the 
site of the Union 76 Service Station at the North-east Corner of 
Kingsway and Fraser Street. 

The parking agreement was for a period of one year with an option 
to continue for a second year. 

The use of the building at 724 Kingsway for a furniture showroom and 
retail sales required 11 offstreet parking spaces and 2 offstreet 
loading and unloading spaces. 

The applicant advised that the use as now proposed was for a retail 
furniture showroom. Furniture would be on display. Customers would 
choose their merchandise and the goods ordered would be delivered 
direct from a warehouse. The furniture displayed in this showroom 
would only be changed very infrequently. Loading and unloading 
would be done from a side loading truck on the City lane and "will 
not interfere with the traffic flow in the alley way". 

The application was for a one year period only initially. The appli- 
cant verbally advised that during this year period it was hoped to 
demonstrate that the proposed use of the building as was would not 
cause any offstreet parking or offstreet loading and unloading 
problem. 

The proposed offstreet parking on the service station site was 198' 
distance from the furniture store (maximum distance ISO' permitted 
by Regulations of Zoning and Development By-law). Further, it was 
considered that there was insufficient space available on the service 
station site to allow for the permanent assignment of 11 offstreet 
parking spaces as proposed. The open areas of the service station 
were observed to be used for the parking of trailers and cars. 


cont'd 
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The Technical Planning Board REFUSED Development Permit Application 
#65590 in that "The off street parking as proposed to be provided on 
the neighbouring gasoline service station site is considered 
unsatisfactory, having regard to the distance (198') from the subject 
site and the lack of sufficient space on the service station site. 
Further, it is considered that there is insufficient peculiarity of 
site or development to otherwise warrant the relaxation of the 
required eleven (11) off street parking spaces and the relaxation of 
the required two offstreet loading and unloading spaces to nil." 

The decision of the Technical Planning Board was appealed. The 
appeal was given a hearing by the Board of Variance on April 3, 
1974 but was DISALLOWED, and the decision of the Technical Planning 
Board was upheld. 


The Zoning Planner and separately the Members of the Board of 
Variance have suggested to the applicant that he should make some 
permanent provision for offstreet parking and offstreet loading 
and unloading facilities on site. Consideration should be given to 
reconstructing the rear portion of the building so as to provide 
some offstreet parking and offstreet loading and unloading facilities 
adjacent to the lane. 

The Technical Planning Board did indicate that some relaxation in 
numbers could be considered, recognising that the existing building 
is completely deficient. 

The Technical Planning Board normally requires the provision of the 
additional number of offstreet parking spaces as assessed for any 
change in use of the building. 

In other developments this has been achieved by: 

a) Reducing the size of the building, i.e. removing rear of 
building by 20' to allow for offstreet parking with access 
from lane; 

b) Acquiring adjacent or nearby property for a permanent off- 
street parking area; 

c) Obtaining a long-term lease on existing offstreet parking 
spaces either in suitably located parking areas or parking 
garages where such parking spaces are in excess to any 
requirements of the Zoning and Development By-law. 


The Director of Permits and Licenses advises that the 1973 Business 
License for a Retail Dealer at 724 Kingsway was issued as the 
premises are situated in a C-2 Connercial Area. At the time of issue 
the inspector was not aware that the building was not suitable for 
this use because of insufficient parking facilities. 

Applications for new business licenses are normally checked through 
the Zoning Division to insure the proposed business will conform with 
the Zoning and Development By-law. A business license is issued 
subject to the business complying with all relevant city by-laws. 

The 1974 business license was a straight renewal of the previous year's 
license. 


DELEGATION THIS DAY 
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4. Subdivision of Amended Lots 17 and 19 
Blocks 1 to 4, D.L. 37 

2756 and 276S Ward Street, Vancouver, B.C. 
Mrs. Doreen Bucoviz 


The Director of Planning reports as follows: 

"A letter dated March 11th, 19 7 4 has been received from 
Mrs. Doreen Bucoviz re the above. 

Our records indicate that the two lots described above 
measure 49.5' x 102' each and the resubdivision proposed 
by the owner would create three lots , each having a 
width of 33', a depth of 102' and an area of 3366 square 
feet . 

Under Section #38 of the City's Subdivision Control 
By-law No. 3334, the Approving Officer is permitted to 
create lots below the minimum width of 40' and 4800 square 
feet but not below a width of 33 ' and an area of 3600 
square feet. 

The Approving Officer, therefore, does not have the 
authority under the existing by-law to approve the 
resubdivision proposed by Mrs. Bucoviz. 

However, City Council may wish to consider a suitable 
amendment to the by-law, which would permit the creation 
of lots smaller than prescribed under Section #38 of the 
by-law. 

It would be unwise to do this, however, without a detailed 
study of the ramifications of such a decision and a 
knowledge of how much smaller the lots might eventually 
be reduced to. In this respect I am concerned that the 
type of development we are currently obtaining on the 
prescribed width subdivisions is doing little to 
enhance the appearance of the City and in many instances 
I believe are detracting from the character of the 
surrounding area." 

The foregoing report is submitted for the INFORMATION 
of City Council. 

DELEGATION THIS DAY 


CONSIDERATION 


5. Rezoning Application - 

N/S E. 11th Avenue between Commercial & Victoria 
Lots 4-12. Block l62. D.L. 264A 


The Director of Planning reports as follows: 

"On December 6, 1973, an application was received from Dr. Nathan Batt 
for Southwest Consultants Ltd., 1750 E. 10th Avenue, Vancouver, B. C. 
to amend the Zoning and Development By-law from RT-2 Two Family Dwelling 
District to CD-I Comprehensive Development District for the purpose of 

constructing a six storey commercial-residential modern design building; 
ground floor facilities; a) Day Care b) Health Centre and self-owned 
apartments and senior citizens rental suites . 

Attached to the application is one set of preliminary plans and an 
explanatory brochure. The covering letter of the brochure addressed to 
City Council states, in part: 


cent' d . . . . 
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The nine lots of property owned by Southwest Consultants 
consist of older type houses having two or more rental 
suites in each house . This land was acquired 

in 1969 with a view of developing a complementary para- 
medical structure. 

The Grand View Terrace represents several years of thought 
and study. It is a Commercial-Residential six storey 
building of modern design with two underground levels of 
parking. The terrace gardens in each 

suite will complement the tastefully landscaped grounds 
and area under cover on the main floor. 

On the west corner of the main floor, a health centre 
specializing in the treatment of health problems: 
lectures on weight control; advise on special diets for 
diabetics; or those with heart disease, etc; and 
exercise facilities will be open to those in the building 
and the general public. 

On the east corner of the main floor, a much needed Day 
Care Centre for forty children is provided (Plans) . 
Approval for this facility is expected in due course. 
To complement the community minded centre for young 
people. Southwest Consultants propose to earmark ten to 
twelve low rent suites for senior citizens throughout 
the building. The remaining five upper floors will be 
self-owned terrace apartments, featuring twenty-four 
one bedroom suites and twenty-four two bedroom units. 

As a part of the submitted brochure is a petition supporting the 
development, signed by 49 persons employed iri the East Van Medical 
Building immediately across the lane^ previously rezoned to CD-I 
Comprehensive Development District. 

Description of Site 

The site includes nine (9) lots each with a frontage of 33' for a total 
frontage of 297 feet, and a depth of 127 feet, presently developed with 
older 2 storey frame structures which, according to the applicant's 
submission, contain twenty (20) housing units. The total site area is 
shown as 37,720 sq. ft. 

West of the subject property, generally between Commercial and 
Main Street north of Broadway to Great Northern Way, there is 
approximately 33 acres of land zoned RM-3 Multiple Dwelling District. 

North of the subject property, generally between Grandview Highway N. 
and Venables and west of Commercial Drive to Clark Drive, there is 
approximately 24 acres of land zoned RM-3 Multiple Dwelling District. 

The area immediately surrounding the subject property is zoned RT-2 
Two Family Dwelling District with the exception of a C-2 Commercial 
strip along Commercial Drive and a fairly extensive C-2 Commercial 
zoned area around Broadway and Commercial. Two blocks east of the 
subject property, the RS-1 zone commences. Across the lane from 
the subject property is a new 5-storey medical building zoned CD-I. 

The Technical Planning Board recommended refusal but City 
Council, after Public Hearing, enacted the amendment to the By-law 
on August 11, 1970. 

Description of Proposal 

The architect's drawings marked "received City Planning Office, 
December 4, 1973" indicate a terraced structure measuring seven (7) 
storeys in height along the average grade of the fronting street 
(11th Avenue) and approximately 250 feet in length. 


cont'd 
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The drawings indicate the first level being totally underground 
(parking area and storage space) ; level 2 shows a health centre of 
4096 sq. ft. (at grade) and parking and storage underground. The 3rd 
level shows a small area of underground parking and, above grade, a 
recreation court and some residential use. The 4th level shows a 5120 
sq.ft. day care centre at grade and the remainder of the floor for 
residential use. The 5th to 9th level are used exclusively for 
residential use. A total of 48 dwelling units are provided. 

A total of 98 underground parking stalls are provided. 

The architect's resume shows a total floor area as follows: 


Suites - 41,784 (48 suites are indicated of various 

Corridors, Lobbies - 15,184 sizes ranging from 576 sq.ft. to 

Health Centre - 4,096 865 sq.ft. Senior Citizens suites 

Day Care Centre - 5,120 are not indicated on plans.) 


TOTAL 66,184 
This is a F.S.R. of 66,184 + 37,720 = 1.78 

It was noted by the Technical Planning Board in considering the applicatio 
that this proposal would not be permitted in the RM-3 Dwelling District 
Schedule, 

Analysis and Recommendation 

The presently zoned RM-3 Multiple Dwelling lands in the general area 
of the subject property are extensive and not fully developed. Commercial 
Drive from 15th Avenue to Venables is zoned C-2 Commercial. There 
exists vacant commercial sites in the immediate area suitable for 
development of the commercial component of this proposal. It is 
recommended that this application be not approved for the following 
reasons : 

(a) There is extensive RM-3— zoned property in the 
general area. 

(b) A great deal of the C-2 Commercial zoned lands on both sides 
of Commercial Drive are either vacant, underdeveloped, or 
contain very old buildings, all requiring redevelopment. 


It should be noted, however, that the Technical Planning Board 
offers three alternatives for the subject property: 

(a) Retain the dwelling units as they are. 

(b) The Technical Planning Board would give favourable 
consideration to a development permit application for 
upgrading the current structures as conversions as 
conditional uses of the current RT-2 Two Family Dwelling 
District. 

(C) The Technical Planning Board would give favourable 

consideration to a development permit application, after 
notification of the adjoining property owners ,f or town- 
houses or garden apartments subject to the RM-1 Miltiple 
Dwelling District regulations as a conditional use in the 
current RT-2 District. 

The Technical Planning Board at its meeting of February 8, 1974 
recommended that the rezoning application be refused. 
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The City Planning Commission at its meeting held on February 22, 1974 
adopted the motion that the Commission view this project with favour, 
but defer approval until the submitters of this application have 
gained further evidence of support from other bodies concerned with 
planning in the area. 

The City Planning Commission at its meeting held on April 10, 1974 

tied on the motion that the rezoning application be not approved 

at this time." 

The foregoing report of the Director of Planning is submitted 
for the CONSIDERATION of Coimcil. 


DELEGATION LATER THIS DAY 


RECOMMENDATION 

6. Development Permit Application #66689 
at 1550 Rand Street 

The Director of Planning reports as follows: 

" Development Permit Application #66689 has been received to construct 
a Resin Disaster Pit on the property at 1550 Rand Street on the 
Fraser River. 

This development is a minor addition to the existing Borden Chemical 
Plant. A Resin Disaster Pit is used for holding resin which is dumped 
from kettles (distillation towers) in case of water or power failure. 
The Disaster Pit allows the re-introduction of resin into the process. 

The application is being reported to City Council in accordance with 
its resolution of May 1973, which requested the Director of Planning 
to report Development Permit applications along the Fraser River to 
City Council. 

The Director of Planning is prepared to recommend the issuance of the 
above Development Permit. 

It is RECOMMENDED that City Council endorse such action." 


7. Processing Development Permit Application 
for Development along the Fraser River 

The Director of Planning reports as follows: 

"in May, 1973 Council, as a result of a recommendation from the Environ- 
mental Committee, re the establishment of public access to the Fraser 
River resolved: 


' That the Director of Planning notify Council of any development permits 
respecting property within the adjacent area of the waterfront' . 


It should be noted that the above resolution was passed to provide Council 
with a monitor on developments along the Fraser River and, particularly, 
to afford opportunities to improve the physical form of development along 
the river and to assess opportunities to provide public access to the 
Fraser River. 

cont'd .. 
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The reporting of development permit applications in this way is somewhat 
onerous at times and causes delay in the processing of development permits. 
It is recommended that in order to retain the monitoring of development 
along the Fraser River but to eliminate the delay in processing develop- 
ment permit applications, the process of monitoring be changed. 


It is proposed that on the receipt of development permit applications that 
these applications, with a brief description and a recommendation from 
Planning staff, be reported to the Chairman of the Waterfront Committee, 
with copies to his Members. 

If the Chairman or Members of the Committee disagree with the recommendations 
then the development permit application can be held and discussed in 
greater detail by the Waterfront Committee and City Council. 

It is RECOMMENDED that the above procedure be adopted by City Council as 
an amendment to its resolution of May, 1973. " 
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Clause 3 Cont/d . 

The selection of a consultant to carry out the study has 
also been discussed with P.N.E. officials, and it is 
agreed that N.D. Lea and Associates Limited is the firm 
best qualified to carry out this work. N.D. Lea and 
Associates are the most experienced transportation 
engineering consultants available locally, and have sub- 
stantial pertinent data available within their organization. 

The terms of reference and the scope of the study have 
been discussed with N.D. Lea and Associates, who have 
provided an estimate of $16,000 for the work. 

In a communication dated April 23, 1970, the Acting 
General Manager of the P.N.E. advises that the P.N.E. 
Board of Directors approved their Auto Parking Budget 
for 1969-70 on April 15, 1970. This budget includes 
$8,000 as the P.N.E. share of the proposed study. 

Accordingly, it is RECOMMENDED that: 

(a) Council approve the City's participation in this 
study, in accordance with the attached terms of 
reference, on the basis of paying one-half the 
costs of the study to a maximum of $8,000. 

(b) Funds to be appropriated from the Contingency 
Reserve . 

(c'l The firm of N.D. Lea and Associates Limited be 

selected to undertake the study. " 

Your Board 

RECOMMENDS that the foregoing report of the City Engineer 
be adopted. 

INFORMATION : 

4. Air Pollution Control - Present Status 

On July 8, 1969 City Council received a report dated June 26, 1969 
following a May 20, 1969 resolution of Council which stated: 

"THAT a report on compliance with the Air Pollution 
Control regulations be made immediately in respect to 
industry, etc. and that a further report be made in 
one year ' s time . " 

On October 29, 1969 City Council received for information a report 
dated October 23, 1969 prepared following a September 23, 1969 
Council meeting, an extract of the minutes of which stated that: 

"At the request of Alderman Calder, the Mayor, agreed 
to arrange for a Report Reference re Air Pollution. " 

Part of this report referred to the progress which had taken 
place since the June 26, 1969 report. 

The Director of Permits and Licenses now reports as follows: 

"The following will show the level of compliance 
with the Air Pollution Control Bylaw to date com- 
pared with that reported in June and October 1969. 
To facilitate the comparison, the attached schedule 
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FIRE & TRAFFIC MATTERS 

INFORMATION 

2, Traffic Arrangements on Seymour Street for B.C. Telephone Work 

The City Engineer reports as follows: 
" INTRODUCTION 

The B.Co Telephone Company has requested permission to construct an under- 
ground telephone duct on Seymour Street to provide telephone services to a large 
number of residential and commercial customerSo BoC. Tel has advised that this 
project is of paramount importance in their 1974- construction program, and must 
be conipleted this yeare 

The work involves the construction of a large underground tunnel (approximately 
8 feet in width by 8 feet in height) along Seymour Street from the north side of 
the Nelson Street intersection to about 175 feet north of Robson Street. 

The Engineering Department has carefully considered this proposed project 
with a view towards minimizing impact on traffic and at the same time avoiding 
very costly construction procedures. Both the timing of the work and the work 
methods to be used were considered. 

TIMING 

Work during the summer period would mean that the tourist traffic would be 
adversely affected; however, peak period traffic is lower and construction conditions 
are better during this timee If work commences in September, only a small portion 
of the tourist trade would be affected, but work would probably continue into the 
pre-Christmas rush period. Furthermore, construction progress would be slower and 
peak hour traffic demands would be at a maximum. It was concluded that this tunnel 
work should commence just following the completion of the Granville Mall and the 
work should be completed within 3^ months so that it is finished sis expeditiously 
as possible o As an additional condition, the work must be completed by November 
15, 191 U. 

TRAFFIC ARRANGEMENTS 

During construction, traffic restrictions will be as follows: 

(a) At Robson, Smlthe and Nelson Intersections and on Seymour Street for 
100 Feet North and South of the Intersecting Streets 

Within these areas no traffic restrictions will be permitted 
between 7:00 a.m. and 6:00 p.m. Monday through Saturday. At night 
and on Sundays the two curb lanes (of a total of four lanes) must be 
available for traffic on Seymour Street, and at least one lane must 
be available on the cross streets. These requirements mean that 
construction in these locations will be by imderground tunnelling, or 
by open trench vdth plating over the open sections. 

(5) Mid-block on Sevmoajr Street Between the Areas Mentioned in 1 

Wltliin these mid-block areas, two lanes (the east and west curb 
lane) must be available for traffic at all times, i.e. the B.C. 
Klfiphone Company will occupy the two centre lanes on Seymour Street 
for the duration of their project from Nelson to about 175 feet north 
of Robson o 

Arrangements have. been made with the Bureau of Transit Services to allow 
automobiles and commercial vehicles to share the 'exclusive bus lane' between 
Robson and Nelson Streets and to relocate bus stops clear of the construction 
area, for the duration of this project. In addition, arrangements have been made 
with the Bureau so that transit volumes on Seymour Street during peak travel 
periods will be reduced substantially. 

The B. C. Telephone Company is presently carrying out detailed design on 
the underground tunnel to accommodate the construction procedures we have specified," 

The City Engineer submits the above report to Council for INFORMATION. 

FOR COUNat ACTION SEE PAGE(S) ... j^^Zl^ 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON CIVIC DEVELOPMENT 


May 9, 19 74 


A meeting of the Standing Committee of Council on Civic 
Development was held on Thursday, May 9, 1974 at approximately 
10:10 a.m. in the No. 1 Committee Room. 

PRESENT: Alderman Hardwick (Chairman) 

Alderman Bowers 
Alderman Massey 
Alderman Pendakur 

CLERK : M. Kinsella 

RECOMMENDATION 

1. Proposal for the Development of Marathon 
Realty's Lands in Sub-area 2 

Council at its meeting of April 9th, 1974, after considering 
a report reference of Marathon Realty of a preliminary draft of the 
proposed plan for Area 2 in False Creek, resolved: 

"THAT the submission be referred to the Board of Adminis- 
tration for processing and comments by the civic staff 
and subsequent consideration by the Standing Committee 
on Civic Development for report to Council." 

Your Committee had for consideration today a Board of Adminis- 
tration report dated May 2, 1974 which was prepared following 
meetings with Marathon Realty and appropriate City officials. The 
report reviewed Marathon Realty's proposal under a number of 
headings, namely: 

Housing , 
Open Space 
Commercial 
Transportation 
Utilities 
Water Area 
Stage 1 

Financial Aspects 

and concluded with the following summary: 

"Marathon Realty officials have indicated a willingness to 
consider and discuss the many aspects outlined in this 
report. In addition, as a result of discussions with City 
staff, they are currently preparing a revised draft of 
their preliminary plan for submission to the City. Some 
of the points referred to in the text of this report have 
been outlined to Marathon and may be taken care of in the 
revised plan. 

While it may be appropriate to establish the rezoning of 
Marathon's lands on the basis of a preliminary plan, it 
is nevertheless important that the City have available 

cont ' d .... 
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considerably more information than will be required for 
the r-ezoning of City lands. Specific references are made 
to the need for detail along these lines in the body of 
this report." 

Mr. D. Hickley, Planning Department, Commissioner McCreery, 
Board of Parks and Public Recreation, and representatives of 
Marathon Realty discussed this report in detail with your Committee. 
Some of the points raised were: 

- city officials indicated concern with respect to the 
proposed lake to be established in the Creek, as they 
felt that this could substantially affect the width 

of the Creek and create difficulties for marine traffic. 
Therefore, your Committee requested further details with 
respect to the proposed lake, including its effect on 
boating, width of the Creek, hydraulics, etc. 

- it was noted that the Parks Board has some concerns with 
respect to the accessibility of the waterfront to Senior 
Citizens and other people who cannot walk long distances 
and it was suggested that consideration be given to 
parking within the development to provide easy access 

to the waterfront. 

Marathon's representatives advised that, as Vancouver 
Community College has not picked up its option on the 
site reserved for development as a downtown campus, it 
is assumed that this development will not be included 
in the plans. City officials stated that, in view of 
this, they would need assurance from Marathon Realty 
that the arrangements previously worked out with respect 
to the proposed new Cambie Bridge would still be com- 
patible with any new future plans for this area. 

the Fire Chief has expressed concern with the street 
layout with respect to access and movement of emergency 
vehicles within the development. 

Following further consideration, it was 

RECOMMENDED 

THAT, subject to the discussion this day on all the particular 
and detailed recommendations contained in the Board of Adminis- 
tration report dated May 2, 1974 and clarification of the 
points they refer to, Marathon Realty be given every encour- 
agement to proceed with the development of their lands in 
Area 2 - False Creek. 

2 . Chinese Cultural Centre 

The Committee had for consideration three reports with respect 
to the proposed Chinese Cultural Centre: 

(a) Board of Administration report dated April 29, 1974 advised 

that the following parcels of land would have to be assembled: 

Lot 1 of C, Block 14, District Lot 196 
Lot 2 of C, Block 14, District Lot 196 

cont ' d .... 
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Lot 3 of C, Block 14, District Lot 196 
Lot 4 of C, Block 14, District Lot 196 
Pcl.l of A, Block 14, District Lot 196 
Pender-Keefer Diversion (That is the 66' Road) 

The only property of the above not owned by the 
City is Parcel 1 of A, Block 14, District Lot 196." 

The estimated market value of the established site as of this 
date is $3,060,000. 

(b) Board of Administration report dated April 22, 1974 contained 
comments from the Director of Planning on the proposed Chinese 
Cultural Centre. This report concluded as follows: 

" (1) The Planning Department supports in principle the 
initial Phase 1, stage of the Cultural Centre con- 
cept, as presented to Council, on January 22, 1974. 
This development would provide a major contribution 
to improving the quality of life both for the Chinese 
Community and the City as a whole. However, further 
information and discussions are necessary to study 
the overall implications of the project, and parti- 
cularly its longer term False Creek redevelopment 
aspects . 

(2) There is a need for a major Transportation/goods 
movement study concerned particularly with False 
Creek Area 3 . Until the problem of the relocation 
of the C.P.R., B.C. Hydro rail facilities, and 
CP. Transport's truck terminal, is resolved the 
total C.C.C. concept will be impossible to imple- 
ment . 

(3) The proposed closing of the Pender-Keefer Diversion 
is necessary and desirable in order to allow for the 
growth and development of the Chinatown area. In 
the long term, a transportation policy solution which 
eliminates through vehicular traffic from the China- 
town area is a desirable objective. 

(4) The Chinese Cultural Centre will fulfill major social 
needs of the community and also will benefit the 
prosperity of the existing Chinatown Commercial area. 

(5) Because of recent Chinese immigration and other factors, 
there seems to be a need for housing adjacent to the 
Chinatown area, which this development could help to 
provide . 

(6) Historic buildings adjacent to the proposed C.C.C. 
site should be preserved and redeveloped for housing 
and other compatible commercial uses." 

With respect to the above report, the Board of Administration 
noted that while the Planning Department supports in principle 
the initial Phase I, they qualify this support by indicating 
further study is needed, particularly of transportation and 
transit needs of the whole area. 

cont ' d .... 
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(c) Report from the City Engineer dated April 29, 1974 dealing 

with the traffic implications of the proposed Chinese Cultural 
Centre. This report dealt with the present situation and 
future plans with respect to the street system and traffic 
flows, evaluation of development proposals, the downtown 
transportation and transit plan, and the effect of the pro- 
posed development on all of these and concluded with the 
following summary: 

"A number of alternative plans have been brought for- 
ward for a Chinese Cultural Centre some of which pro- 
pose closing or downgrading street connections in the 
neck of the downtown peninsula. These proposals come 
on top of Gastown/Chinatown beautif ication and pedes- 
trianization proposals which would restrict traffic, 
and a probable requirement for a total of four exclu- 
sive transit lanes in this same area. The neck area 
is an important access corridor to the downtown and a 
good connection between the wide portion of Pender 
Street west of Chinatown and Columbia-Quebec/Main 
Street is required; elimination of this connection 
may result in the loss of transit and pedestrianiza- 
tion options as well as excessive traffic congestion 
and delays. The Engineering Department, Planning 
Department and the Bureau of Transit are working on 
transportation, zoning and transit plans which will 
cover this area but these plans will not be ready 
until this summer. At the present time, the recent 
proposal for a 'pedestrian bridge' over the existing 
Pender-Keef er Diversion is the most acceptable of the 
development schemes, but the schemes cannot be fully 
evaluated before the above studies have progressed 
further . " 

Discussion centred on the traffic problems in the "neck" of 
the downtown peninsula. Hastings, Pender, Cordova and Water 
Streets carry more traffic in and out of the downtown peninsula 
than do any of the bridges, and almost all downtown transit 
routes pass through this "neck" . It was suggested that the City 
Engineer explore the possibilities of a new major route through 
the area in the vicinity of the Georgia Viaduct. 

Representatives of the Chinese Cultural Centre Committee indi- 
cated that they were proposing that the City lease the proposed site 
of the Chinese Cultural Centre to their organization on the basis of 
a 99-year lease for $1.00, as this facility would serve all the 
people of Vancouver and not just the Chinese community. The Chinese 
Cultural Centre Committee would be willing to meet any Federal- 
Provincial Government grants for capital costs on a matching basis. 
It was suggested that the Chinese Cultural Centre Committee con- 
sider combining the land acquisition and capital costs and seek 
grants from all levels of Government towards this, with the 
Chinese community matching any grants on an equal basis . 

In response to a request from the representative of the 
Chinese Cultural Centre Committee that the City assign a staff 
member to act as liaison, it was AGREED that Mr. K. Dobell, 
Assistant City Engineer, Traffic and Transportation Division, 
would act in this capacity. 

cont ' d .... 
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RECOMMENDED 

A. THAT the reports of the Board of Administration dated 
April 22, 1974 and April 29, 1974 and the report of the 
City Engineer dated April 29, 1974 be received; 

B. THAT Council defer a decision on the detailed layout 
for the Chinese Cultural Centre until later this year, 
when downtown transportation plans will be better 
developed ; 

C. THAT the City Engineer and the Director of Planning, in 
consultation with the Chinese Cultural Centre Committee, 
consider alternative means of handling traffic problems 
in this area for report back to the Committee before the 
end of August, with interim progress reports back to the 
Committee in the interval. 


INFORMATION 

3 . Langara Citizens ' Committee 

At its meeting of March 21, 1974, the Standing Committee on 
Civic Development agreed to meet further with the Citizens' Com- 
mittee prior to public meetings of May 15 and June 12, 1974. 

Mr. Pulle, other representatives of the Committee, and the 
consultant, Mr. Waisman, were present to acquaint your Committee 
with progress to date with respect to the Langara lands. Mr. 
Waisman advised that the project was well under way and that in 
his opinion, the timetable could be met. He further advised that 
the Langara Citizens ' Committee has decided to locate the proposed 
housing adjacent to the Langara campus on 49th Avenue and Cambie 
and he has been authorized to prepare sketch plans. 

The Langara Citizens' Committee submitted for the information 
of your Committee a copy of the Community Information Guide and 
questionnaire. The Citizens' Committee is presently tabulating 
the replies received to this questionnaire, however, to date, the 
results have not been too significant. Your Committee suggested 
that a further survey be conducted in order to obtain a represen- 
tative sampling of the community's wishes with respect to type of 
housing and other developments on this land. The Citizens' Com- 
mittee were advised to obtain professional help with the prepara- 
tion of this questionnaire, polling methods, etc. 

Mr. Pulle, on behalf of the Citizens' Committee, invited all 
members of Council to be present, and particularly members of the 
Standing Committee on Civic Development, at the May 15th Public 
meeting on the future of the Langara lands. In response to a 
request from the Citizens' Committee, Alderman Hardwick AGREED to 
chair this public meeting. 

Park Commissioner McCreery, on behalf of the Board of Parks 
and Public Recreation, indicated a willingness to discuss shared 
recreational facilities on this land. 


cont ' d 
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RESOLVED 

THAT the consultant to the Langara Citizens' Committee, Mr. 
Waisman, in consultation with the Director of Planning, develop 
a questionnaire for circulation within the community in order 
to obtain the community's wishes with respect to housing and 
other developments on this land. 


4 . Downtown Study Team - Progress Report 

Council at its meeting of April 23, 1974 authorized the Director 
of Planning to employ The Environmental Analysis Group (TEAG) Ltd. 
as consultants for the Downtown Planning Programme. 

Mr. Gerald Davies, one of the principals of TEAG, appeared 
before your Committee to advise of progress. To date, consensus 
of objectives, work schedules, etc. have been developed and agreed 
upon. They are presently working on a set of guidelines to test 
their application. Mr. Davies advised that TEAG considers the 
Citizens' Guidance Panel as a useful resource for them. In con- 
clusion, TEAG requested an opportunity to again meet with the 
Committee on May 23,1974, two weeks after that and then July 18th, 
to discuss their progress with the Downtown Plan. 

RESOLVED 

THAT the report of Mr. Davies be received. 


The meeting recessed at approximately 12:00 noon to reconvene 
' In Camera ' . 


FOR COiifiCiL ACTION SEE PA6E(S)jV.^li: 


*********** 
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STANDING COMMITTEE OF COUNCIL 
ON SOCIAL SERVICES 


May 9, 1974 


A meeting of the Standing Committee of Council on Social Ser- 
vices was held on Thursday, May 9, 1974 at approximately 1:30 p.m. 
in the No. 1 Committee Room, third floor. City Hall. 

PRESENT: Alderman Rankin (Chairman) 

Aldermen Gibson, Hardwick and Marzari 

ALSO PRESENT : Mr. J. Denofreo, Executive Assistant 

to the Minister of Human Resources 

CLERK: M. Cross 


RE COMMENDATI ON 

1. Civic Grant Request - Vancouver 
East Lacrosse Association 


Mr. Stan Oliver, President of the Vancouver East Lacrosse 
Association, advised that the Association was requesting a grant 
to purchase lacrosse equipment to be loaned to children of low- 
income or welfare families. He advised that funds for this pur- 
pose were not available from the Provincial Departments of Human 
Resources and Recreation & Conservation. The Board of Parks and 
Public Recreation also does not have funds for this purpose. 

The Director of Social Planning under date of May 2, 1974 
submitted a report which concluded with the following recommenda- 
tions : 

"(1) That a grant of $2,500 be made to the Vancouver 
East Lacrosse Association to purchase 50 sets of 
lacrosse equipment for use by disadvantaged chil- 
dren in the East end; 

(2) That the Department of Social Planning, in conjunc- 
tion with the Department of Recreation and the B.C. 
Sports Federation, investigate the need for, and 
means of establishing, a fund to assist children 
to participate in amateur sports." 

After discussion, the Committee 

RECOMMENDED 

THAT the recommendations of the Director of Social Planning 
quoted above be approved; 

FURTHER THAT Mr. S. Oliver, President of the Vancouver East 
Lacrosse Association, be requested to appear in Council when 
this item is to be discussed. 

At a later point in the meeting, Mrs. S. Anderson, Social Planning 
Department, agreed to contact Mr. Oliver to advise him that funds 
might possibly be available from the Vancouver Foundation or the 
P. A. Woodward Foundation. 
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INFORMATION 

2 . Child Care Facility for Civic Employees 

On March 5, 1974, City Council approved in principle the estab- 
lishment of a Child Care Facility for children of civic employees and 
authorized the Assistant Director of Building Construction and Main- 
tenance to select a site, prepare a plan and obtain a development 
permit . 

The Assistant Director, Building Construction and Maintenance, 
advised that two available sites have been inspected and several 
proposals are being developed. The most promising proposal would 
appear to be erecting a portable day care centre on the Model School 
site close to 12th Avenue. Before investigations are completed, a 
question with regard to the operation of the day care centre must 
be answered. The following is an extract of the Board of Adminis- 
tration report dated May 2, 1974: 

"The Director of Information for Day Care Centres, Mrs. 
Marjorie Phelps, advises that the City of Vancouver 
would not be eligible to receive the $20,000.00 Govern- 
ment Capital Grant or the $110.00 monthly subsidy for 
each child if the Day Care Centre were to be managed or 
operated under the direct control of the City. According 
to Provincial regulations, grants are available only to 
non profit organizations whose members shall not have any 
interest in the property, funds or assets of the Centre. 

In order to comply with this requirement and before appli- 
cation can be made for any required licenses or permits, 
it will be necessary to form a society in accordance with 
the Societies' Act and duly registered in Victoria. The 
Society's Board of Directors should be composed of a mini- 
mum of five persons of which two members are parents. 

It is a further requirement that the membership must not 
be solely restricted to Civic Employees but must be open 
to outsiders, however priority could be given to City 
Hall employees . " 

After discussion, the Committee 

RESOLVED 

THAT the Board of Administration report dated May 2, 1974 
be received; 

FURTHER THAT the Director of Social Planning meet with 
representatives of the Vancouver Municipal and Regional 
Employees Union and C.U.P.E. Local #1004 to discuss the 
question of the two Unions forming a Society for day care 
for civic employees under the Societies' Act, duly regis- 
tered in Victoria, with report back to the Committee. 

3 . Chimo Terrace Recreation Project 

Alderman Marzari advised that Mrs. L. Rodrigues, President 
of the Chimo Terrace Tenants Association, had contacted her with 
respect to the lack of action on the above recreation project. 


cont 'd 
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Clause No. 3 (cont'd) 

On January 21st, 1974, the Standing Committee on Social Services 
met with the Provincial Minister of Housing and the following was 
recommended to Council by the Committee: 


"A. THAT Council approve a long term lease of City-owned lands 
to the Province as follows: 


(i) Block 16, Lots 1, 2, 3, 4, 5, and 6, D.L. 184 and 
Block 18, Lots A, 1, 2, 3, and 4, D.L. 184 for deve- 
lopment as an adventure play ground and playing 
field for older children; 

(ii) Block 19, Lots 7 and 8, D.L. 184 on Oxford Street 
for development as a park with a report back from 
the Director of Planning on the proposal re use of 
Lot 6 for expansion of the adjacent office building; 

B. THAT Council authorize the closure of the road area on 
both Oxford and Cambridge Streets from the lane to Wall 
Street; 

C. THAT Council instruct the Director of Planning to report 
back to the Standing Committee on Social Services within 
two weeks on the matter of the lumber yard adjacent to the 
City-owned lots on the north side of Wall Street with 
particular reference to the safety of the children using 
the adjacent land as a playground." 


Council approved the above recommendations on February 5, 1974. 

At the January 21st meeting, the Honourable Lorne Nicolson 
agreed that his department would supply funds to enable the Urban 
Design Centre to develop plans for the proposed recreation facility; 
such plans to include estimates on what portions of the design 
should be developed for use by the community as a whole. It was 
also agreed that the Standing Committee on Social Services would 
invite the Urban Design Centre to submit their designs for the 
proposals to the Committee for consideration and that any dis- 
cussions on cost sharing between the City and the Province would 
be left until firm plans have been developed and approved by the 
residents and others concerned. After discussion, it was 


RESOLVED 

THAT the Chairman write to the Honourable Lorne Nicolson, 
Minister of Housing, outlining Council's resolution of 
February 5, 1974 and requesting that his Department release 
the necessary funds to the Urban Design Centre to enable 
them to carry out the feasibility study necessary to fix 
the exact boundaries of the recreation proposal. 

4. Mental Patients' Association 


A letter dated May 9th, 1974 from Mr. B. Coull, Office Co- 
ordinator, Mental Patients' Association, was received at the 
meeting. The letter outlined the problems the Association is 
encountering with respect to "occupying their homes as single 
family dwellings as presently defined in the Zoning and Develop- 
ment By-law" . 


cont 'd 
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presents the same categories of industry reported on in 
1969, the status then and the situation at the present 
time. In practically every instance, definite progress 
has been made, i.e. work has been completed, started, 
plans completed or studies actively taking place. 

Your Officials have some concern that in three instances, 
full compliance with the Bylaw will not be met in the 
required time periods, i.e.: 

one grain elevator 
two brass foundries 

apartment and commercial incinerators 

In the first two instances, management has suggested to 
your Officials that the possible effect of the Provincial 
legislation on the City's Bylaw is unknown and if they 
comply with the Bylaw now, it may not meet the require- 
ments of the Province until a later date. Each have 
tentative plans under consideration, but nothing definite 
to our knowledge. They are aware of the June 1, 1971 
time limit in the Bylaw. 

Apartment block owners had one year to June 1, 1970 to 
comply. There are two reasons why some apartments will 
be unable to meet this compliance date: 

(i) an insufficient supply of refuse containers 

- • The City Engineer advises that he will be 
reporting to Council in the near future 
on the availability of containers. 

(ii) a limited supply of approved multi-chambered 
incinerators 

Units have now been approved, however, each 
has to be individually constructed and the 
time from ordering to installation will take 
approximately a month or more. 

General Comments 

(1) Successful court action has taken place on five 
occasions in the past six months. Penalties have 
ranged up to $500.00. One of the cases involved 
a ship in port at the- time. 

(2) The Chief Air Pollution Control Officer was appointed 
a member of the Regional District's Technical 
Committee on Air Pollution Control. 

(3) The Department of National Health and Welfare have 
requested the assistance of your staff to install 
and operate two high volume samplers supplied by 

the Federal Department. These should be operational 
in the near future and will supply further information 
for all concerned. 

(4) As noted in the schedule, inspection procedures have 
been further improved and adjusted so that an 
evaluation of incinerators, refuse disposal methods, 
etc. will take place routinely. 

(5) There has been a high level of interest in air pol- 
lution problems and a growing number of requests for 
information and assistance. 


Cont/d. 
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The Department of Permits and Licenses, by letter of May 2, 1974, 
has ordered the Mental Patients Association to cease operation of 
the half-way house at 1838 West 3rd Avenue as the Association does 
not qualify as a "family". The letter states that a development 
permit application should be filed to use the dwelling as a boarding 
house . 


RESOLVED 


THAT the Chairman write to Mr . N. McClellan, Housing Control 
Co-ordinator , Department of Permits and Licenses, requesting 
him to appear before the Standing Committee on Social Services 
to discuss the matter further. 


The meeting adjourned at approximately 3:30 p.m. 


FOR COUNCIL ACTION SEE PAGECS) ...fzilf . 
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STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 

MAY 9, 1974 


A meeting of the Standing Committee of Council on 
Finance and Administration was held in the #2 Committee Room, 
Third Floor, City Hall, on Thursday May 9, 1974 at 1:30 p.m. 


PRESENT : Alderman Bowers, Chairman 
Alderman Harcourt 
Alderman Volrich 

ABSENT : Alderman Linnell (on leave of absence) 


COMMITTEE 

CLERK : Marilyn Clark 


RECOMMENDATIONS 

1. Supplementary Capital Program - 1974 

Your Committee had for its consideration the attached 
Board of Administration report dated May 3, 1974, dealing with 
the 1974 Supplementary Capital Program. 

The Director of Finance discussed the report, breaking it 
down into three sections; namely, those projects already 
approved by Council; those projects yet to be approved by 
Council; and those funds available for the Supplementary Capital 
Program. 

a) Approved Projects 

Your Committee dealt with those items in the section of 
the report entitled Approved Project Detail individually, and 

RECOMMENDS 

THAT Supplementary Capital Funds be allocated for 
Items 1 to 18, outlined on Pages 1, 2, 3, and 4 of the 
attached Board of Administration report dated May 3, 1974 
and entitled Approved Project Detail, with the following 
two exceptions: 

Item 3, City Hall Renovations - that amount be decreased 

from $300,000 to $250,000 

Item 15, City Hall Day-Care - that amount be decreased 
Facility from $65,000 to $40,000 

b) Projects Not Yet Considered By Council 

The Committee considered the 13 projects itemized in the 
report, all of which are projects which have been requested by 
various departments, but not yet submitted to Council for 
approval. Your Committee, 

RECOMMENDS 

THAT City Council approve the allocation of supplementary 
capital funds for the following projects, subject to receipt of 
detailed reports to Council: 

i. Installation of sanitary sewers in 

Manitoba and Cambie Yards $ 2 77,500 
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ii. First year of proposed program to 
replace the overhead portions of the 
traffic signal interconnections system 
in the Downtown area with underground 
installations. $ 18,000 

iii. Kerrisdale Community Centre renovations 

and Templeton Park fieldhouse replacement 60,000 

iv. A sprinkler system in the Maritime Museum 
requested by the Federal Government 27,000 

v. Establishment of a Personnel Training 

Facility at the Stanley Park Pavilion 35,000 

vi. More extensive work than anticipated will 
be required to City properties as a result 
of the Fire By-Law revisions (original 
estimate - $185,000) 150,000 


Total Estimated Cost of Projects $ 567,500 


c) Source of Funds 

The Director of Finance reported that the total funds 
available for the 1974 Supplementary Capital Program are 
$5,012,975. 

Your Committee, 
RECOMMENDS 

THAT $4,65 0,239 be allocated as outlined above for 
the 1974 Supplementary Capital Program, subject to project 
costs and detail being reported to Council as required, and 

THAT $362,736 be left unallocated as Supplementary 
Capital Funds which may be used for future projects. 


The Committee adjourned at approximately 2:35 p.m. 

FOR COUNCIL ACTION SEE PA6E(S) itSfl 
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A meeting of the Standing Committee of Council on Waterfront was 
held in the No. 1 Committee Room, third floor, City Hall, on 
Thursday, May 9, 1974, at approximately 3:30 p.m. 


PRESENT ; Alderman Pendakur (Chairman) 

Alderman Gibson 
Alderman Massey 
Commissioner DiJVIoulin 

ABSENT ; Alderman Linnell 

CLERK; M. Cross 


RECOMMENDATION 


1, Vanterm - Access 

Mr. Brian Wallace outlined the report of the City Engineer dated 
April 19, 1974 which stated that the National Harbours Board have 
carried out a study of access requirements to the Vanterm container- 
handling development on the Burrard Inlet Waterfront. The study 
recommended an ove-^pass of the railway tracks be built at the 
north end of Clark Drive with subsequent closure of some of the 
at -grade crossings. The National Harbours Board are providing 
public viewing facilities as part of the access complex. Mr. 
Wallace stated that because of the effect of this overpass on 
the City street system, the Engineering Department should liaise 
closely with the National Harbours Board on the detailed engineer- 
ing design of the overpass they now wish to undertake. After 
discussion the Committee 

RECOMMENDED, 

A. THAT Council approve in principle the concept of access to the 
Vanterm development via an overpass at the north end of Clark 
Drive and the subsequent closure of certain at-grade crossings; 

B. THAT Council support the provision of public viewing facilities 
and possibly public tours as part of the Vanterm plan subject 
to further study of the details; 

C. THAT Council instruct the City Engineer to report back and seek 
Council approval of the terms of reference for the detailed engineer- 
ing design study. 

D. THAT Council request the National Harbours Board to include the City 
Engineer as part of a Steering Committee during the consultant's 
study so that Council can be kept informed of the progress of the 
study. 


2. Marathon Realty Proposal - Waterfront between Burrard and 
Seymour Streets 

The Chairman advised that at the meeting on March 14, 1974, the 
Committee instructed the Board of Administration to comment on 
the proposals of Marathon Realty Ltd. for the Burrard Inlet 


Cont ' d 
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Clause No. 2 continued ; 

waterfront. The Board of Administration in a report dated 
May 3> 1974, advised that the comments on the proposals have been 
prepared by City officials and the Waterfront Consultant in 
consultation with representatives of the National Harbours 
Board, Greater Vancouver Regional District, Bureau of Transit 
and Marathon Realty. 

The Chairman pointed out that a correction shoxild be made on 
Page three of the report with respect to Pier B-C. The Comment 
should read "at the moment there are no plans being developed." 

Rather than going through the interim guidelines at the present 
time, the Chairman suggested that these be dealt with in detail 
after the waterfront study is completed. 

During discussion questions arose as to the timing of the water- 
front study. The Chairman stated that when Stage III is finalized 
he would be presenting it for three or four weeks of public dis- 
cussion with a possibility of the completed study going to Cornell 
at the beginning of July. It was 

RECOMMENDED, 

THAT the report of the Board of Administration dated May 3, 1974 
be received for information prior to the completion of the water- 
front study. 

FURTHER THAT City officials and the Waterfront Committee continue 
to meet with the National Harbours Board, Provincial Bureau of 
Transit, Greater Vancouver Regional District and Marathon Realty 
with respect to developments on the waterfront in the area covered 
by the Marathon Realty proposal. 


3 . Public Access to Fraser River Under Knight Street Bridge 

On April 11, 1974 the Committee deferred consideration of the 
Engineering Department report on the above subject pending nego- 
tiations between Alderman Pendakur and the Provincial Department 
of Recreation and Conservation; the outcome of such negotiations 
to be reflected in a revised report to the Committee. The 
Engineering Department report dated May 7, 1974 now incorporates 
these negotiations. Other points noted in the report are 

A. B.C. Department of Highways will bear the $14,000 cost of 
landscaping the public access area and the $500 cost to 
construct a safety fence on the bridge pier to be used as 
a fishing platform. 

B. Other costs would be 

$9,500 to construct a footbridge and railing to provide 
access to the pier from the north bank of the river. 

- $1,000 for a protective chain link fence to be constructed at 
the top of the river bank between existing fences on both side 
boundaries of the public access site. 

- $350 for directional and informational signs for the public 
at key intersections in the general area 

$16,000 for opening Kent Avenue north between Crompton and 
Borden Streets to provide vehicular access and parking. 
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The total costs would be :$26,S50 and would be shared 1/3 ($S,950) 
by the Department of Recreation and Conservation and 2/3 ($17»900) 
by the City. 

With respect to maintaining the landscaping in the public access 
area the Chairman suggested that because the Department of Highways 
were willing to bear the cost of landscaping the Board of Parks 
and Public Recreation should maintain it. 

RECOMMENDED, 

A. THAT the recommendations of the City Engineer in his report dated 
May 7» 1974 be approved. 

B. THAT the Board of Parks and Public Recreation be requested to 
maintain the landscaping of the public access area and that funds 
be provided from the 1974 Supplementary Capital Budget for this 
purpose. 

C. THAT the Minister of Highways be thanked for his co-operation with 
respect to this public access area. 


4. Request for Additional Funds - Project Manager, Waterfront Study 

On April 11, 1974 the Committee instructed the project manager to 
develop a model depicting the final two proposals for the Waterfront 
Study. 

Mr. Mann, Project Manager, stated that to produce this model and 
prepare an audio-visual presentation for civic and citizen groups, 
he would require an additional $2,500. 

In the discussions re public meetings the Chairman asked to be 
kept informer! of all the meetings to be arranged as at least one 
member of the Committee should be present at all the public meetings. 

RECOMMENDED, 

A. THAT the additional $2,500 required by the project manager to pro- 
duce a model of the Waterfront Study and prepare an audio-visual 
presentation, be approved. 

B. THAT the Ministry of State for Urban Affairs be requested to 
contribute their share (2/3 of $2,500) of the additional funds re- 
quired. 

C. THAT $1,200 be transferred from the Harbour Park account. to the 
Waterfront Study account for services rendered in March, 1974 by 
Mr. R. C. Mann. 


5. Old Immigration Building - North Foot of Thurlow Street 

The Vancouver Heritage Advisory Board was requested to consider 
whether, in its opinion, the Old Immigration Building should be 
preserved. On April 1, 1974 the Board passed the following motion: 

"THAT, in view of its importance in the social history of this 
City and its uniqueness in providing architectural contrast with 
other existing buildings in the area, the City Council be advised 
that it is the opinion of this Board that the Old Immigration 
Building should be preserved." 


Cont'd . . . 
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RESOLVED , 

THAT the report of the Vancouver Heritage Advisory Board dated 
April 1, 1974 be received. 

FURTHER THAT the Committee consider whether or not the building 
will be preserved, and its use, when it considers the Marathon 
Realty Ltd. proposals on completion of the Waterfront Study. 

6, S treet Lighting; 

Mr. Ralph Kelman outlined to the Committee his proposal for an 
in-depth short-term lighting study for the City of Vancouver to 
include such things as light pollution in relation to health and 
dociamentation of the current street lighting systems and their 
relationship to the design of the City. He discussed the use of 
incandescent lighting versus incorrected mercury vapour lighting. 
Mr. Kelman advised that he was leaving for a Light Probe tour 
of North America and would be returning in late August. He agreed 
to contact the Committee on his return. 

In the discussion that followed it was pointed out that there were 
problems of economics and maintenance to be considered with 
respect to type of lighting used. 

RESOLVED , 

THAT the City Engineer be requested to provide the Committee with 
an information report with respect to types of lighting used in 
Vancouver, outlining problems incurred with the various lighting 
types. 

FURTHER THAT on his return to Vancouver Mr. Kelman contact the 
Committee with a proposal outlining costs for the lighting study. 


The meeting adjourned at approximately 4:45 p.m. 


FOR COUNCIL ACTION SEE PA(iEiS)J/^lZ, 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON 

SOCIAL SERVICES 


May 9, 1974 

A special meeting of the Standing Committee of Council on Social 
Services was held in the No. 1 Committee Room, Third Floor, City Hall, 
on Thursday, May 9, 1974 at approximately 7:30 p.m. 

PRESENT: Alderman Rankin, Chairman 
Alderman Gibson 
Alderman Hardwick 

ABSENT: Alderman Marzari (civic business) 


CLERK: R. Demofsky 

RECOMMENDATION : 

1 . Liveable Needs of the Handicapped 

Representatives of the International Society of the Handicapped 
were present to discuss their recommendations in their report submitted 
for the Committee's consideration. The report dealt with recommendations 
in the following areas: 


i) 

Housing 

ii) 

Transportation 

iii) 

Finance 

iv) 

Household Effects 

V) 

Personal Care 

vi) 

Medical Prescriptions 

vii) 

Public Facilities 


Discussion ensued as follows: 

A. Housing 

Mr. J. Olldym, President of the International Society of the 
Handicapped, advised the Committee that there was presently a 
drastic need for accommodation for physically handicapped people. 
He noted, for example, that an apartment being built in the West 
End would have twenty suites, of a total of five hundred, suitable 
for handicapped persons. (Approximately 4%.) 

B. Transportation 

The Committee was advised that transportation for physically 
handicapped people was supplied by Easter Seal Busses, which had 
to be booked days in advance. The Committee noted that in the 
Citizen's Advisory Brief presented to the G.V.R.D. Planning Conunittee 
public transportation was one of the topics outlined. 

C. Finance 

The Committee was advised that H.P.I. A. (Handicapped Persons 
Income Assistance) has been replaced by M.H.B. (Mincome Handicapped 
Benefit) . Further, that if a handicapped person earned over $50 
per month, the amount of his disability pension was reduced by 
a proportionate amount. This disability pension is $217.17 per 
month . 

D. Employment Discrimination 

The Committee was advised that physically handicapped people 
were discriminated against by employers. 


Cont'd 
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E. Household Effects 

Representatives of the Handicapped Society advised the Committee 
that a real need existed for a Household Effects Allowance for 
physically handicapped people in need of household effects. 

F. Personal Care 

Your Committee was advised that the services provided by the 
Homemaker Service were not adequate. Also, that in order to stretch 
their individual food budgets, freezers were required. 

G. Medical Prescriptions 

Representatives of the International Society of the Handicapped 
noted that in many instances when drugs were prescribed, free of 
charge, the name brand drug was substituted with another brand. The 
Committee reassured them that the drug they received was equally 
as good as the brand name drug. 

H. Public Facilities 

The Committee advised representatives of the Handicapped Societ^^ 
that the City of Vancouver had a continuing, yearly program in 
effect to ramp all City sidewalks. The Committee noted that all the 
City sidewalks in the City of Vancouver which have yet to be ramped, 
would be ramped as quickly as possible. 

With regard to washroom facilities, it was noted that Section 
1.16.7.10 (Toilet Rooms) of By-law No. 4721 covered this. 

It was noted that the International Society of Physically 
Handicapped would undertake to write to the major department stores 
in Vancouver advising of their meeting this evening with the 
Social Services Committee, and pointing out the requirements for 
washroom facilities for handicapped people stated in By-law No. 4721. 

I . Recreational Facilities 

Representatives of the Handicapped Society advised the Committee 
that the Riley Park Community Centre had recently started a 
recreational program for physically handicapped people, every Sunday, 
with all facilities available. 

J. Housing Registry 

It was noted that City Council on April 23, 1974 approved a 
grant of $3,972 to the Vancouver Resource Society for the Physically 
Disabled for the provision of a housing registry for physically 
handicapped. 

Following discussion, your Committee 

RECOMMENDED , 

I. (a) THAT the City of Vancouver urge the Public Housing Sector of 

both the Provincial and Federal Governments to increase to 10% 
the percentage of appropriately equipped accommodation units 
required to be made available to physically handicapped persons, 
such units to be one bedroom suites (for single persons) 
because of special health problems these people have. 

(b) FURTHER THAT availability of such suites not be tied to age, 

(c) FURTHER THAT where accommodation for physically handicapped 
people is provided, ramping be available to provide access to 
all public facilities in the building. 
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II. THAT the Provincial Government and Bureau of Transit be requested 
to provide an adequate specialized transportation service for 
physically handicapped people, who are unable to use regular 
transit facilities, at the regular fare. 

III. (a) THAT the M.H.B. (Mincome Handicapped Benefit) be made into a 

pension. Most handicapped people are permanently disabled and 
therefore should be on a permanent basis as the senior citizen. 

(b) FURTHER THAT the ceiling on earnings for people on fixed income 
be removed, and at the same time those in the category of 60 - 
64 years of age be allowed to earn monies as they are able; this 
to be on the same basis as the senior citizens who are on the 
O.A.P. 


(c) FURTHER THAT the words "permanently unemployable" be deleted 
from the elegibility clause in order to obtain M.H.B. 

IV. THAT regulations be implemented to provide handicapped people 

with the same benefits for household effects as persons on Social 
Assistance. ($500.00 allowance), 

V. (a) THAT those on special diets, as recommended by their doctors, 
have an extra allotment to cover costs of said diets, 

(b) FURTHER THAT freezers be provided so that the handicapped persons 
can stock up on supplies when they are on sale and so make full 
use of their allowance, 

(c) FURTHER THAT the publicly financed Homemakers Services supplied 
to handicapped people be instructed and required to provide the 
following services: 


a. Washing and waxing floors 

b. Vacuuming of all floor surfaces 

c. Cooking and serving of meals when 

needed 

d. Cleaning windows, stoves, fridges, 

cupboards, floors and wall surfaces 

e. Washing and ironing. 


VI. THAT when the City of Vancouver Engineering Department is 
working on new curbing or recurbing in a residential area, 
sidewalk ramps be installed at that time. 

VII. THAT a recommendation be made to the Auditorium Board to 

install washroom facilities for physically handicapped people 
in the Queen Elizabeth Theatre, and eventually in the Orphuem 
Theatre, according to By-law No. 4721. 

VIII. THAT Council look into providing access to public libraries for 
physically handicapped people. 

IX. THAT Council look into accessibility of public telephones to 
physically handicapped people. 

X. THAT the Federal and Provincial Governments be urged to grant 
an annual cost of living increment to physically handicapped 
people, equal to the annual increase in the cost of living index. 

XI. THAT the architect be contacted to see whether washroom facilities 
for physically handicapped people would be included in renovations 
to the third floor of City Hall. 


The meeting adjourned at approximately 8:55 p.m. 

FOR COUNCIL ACTION SEE PA«($)...f/^Z 


Board of Administration, June 12, 1970 iy|4 '\. Q- 1970 • •■ (^ORKS - 5) 


Clause 4 Cont/d. 


(6) Your Officials intend to place another advertisement 
in the newspapers referring particularly to apart- 
ment block incinerators." 

Your Board submits this matter to Council for INFORMATION. 


RECOMMENDATION: 


5. Upgrading of 16 Yard Heil 
Refuse Packer Trucks 


The City Engineer reports as follows: 

"The City of Vancouver has been operating ten of these 
units since 1962. In order to use these vehicles, a 
7,000 lb. overload permit had to be obtained from the 
Provincial Government, so that the vehicles can operate 
on the Provincial highways to and from the Delta Disposal 
Site. The Provincial Government has stated that they 
will not grant permission for these substantial overloads 
on any new vehicles. 

These units can no longer be operated economically and 
must be replaced. Replacement trucks, which will meet 
Provincial Government weight restrictions and operate 
efficiently in the City refuse collecting system, cost 
approximately $10,000 each more than the 16 yard units. 

While the replacement units do have additional carrying 
capacity, the number of trucks provided cannot be reduced 
below ten. The units required to clear each refuse 
collection beat have to be carefully scheduled since two 
trucks are required to handle the refuse picked up by a 
single crew. Reduction of the number of trucks available 
would make this scheduling impossible. 

To replace these ten units with ter units suitable for our 
operation which meet the Provincial Government requirements, 
$100,000 will be required in addition to the funds 
available in the replacement reserve. 

The Director of Finance advises that while no specific 
provision was made in contingency reserve for replacement 
of these ten units, funds were included in the reserve 
for possible purchases of equipment and other items of a 
contingent nature. Additional funds were also added to 
contingency reserve when balancing the 1970 revenue budget 
at 15.20 mills. In view of the foregoing, the $100,000 
required to replace these ten trucks could be provided 
from contingency reserve. 

In view of the change required to meet the Provincial 
Government regulations while maintaining the number of 
units in the fleet, the City Engineer RECOMMENDS that 
$100,000 be allocated from contingency reserve to permit 
purchase of suitable replacements for the 16 yard Heil 
refuse packer trucks." 

Your Board 

RECOMMENDS the above report of the City Engineer be approved. 


FOR ADOPTIOM S5E PAGE(S) LK..±.L^ 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON HOUSING 


May 14, 1974 

A meeting of the Standing Committee of Council on Housing was 
held in the No. 1 Committee Room, Third Floor, City Hall, on Tuesday, 
May 14, 1974 at approximately 10:30 a.m. 

PRESENT: Alderman Harcourt, Chairman 

Alderman Massey 
Alderman Volrich 
Alderman Rankin 

CLERX: H. Dickson 


INFORMATION : 

1 . The Chinatown Property Owners and Merchants Association 

Mr. Quon Wong, Co-chairman of the above association, appeared as 
a spokesman for the eighty member, three week old, Vancouver Apartment 
and Rooming House Association to request relief from the Fire and 
Lodging House By-laws. 

He said the Association membership rents to persons who pay an 
average rent of $50 per month, and that ninety percent of these tenants 
are welfare recipients. 

While agreeing with the intent of the two by-laws, Mr. Wong said 
many association members cannot afford to comply with deadline dates, 
and many are considering closing. 

Specifically, Mr. Wong noted that the Health By-law requires at 
least one hand basin for every three sleeping units; mechanical 
refrigeration containing food storage space of not less then two cubic 
feet for each lodger in each house-keeping room and house-keeping unit; 
a laundry area of not less than 50 square feet for the use of lodgers 
and equipped with not less than a double laundry tray and running hot 
and cold water; a reading room; each such reading area shall have a 
mimimum of light intensity of fifty foot candles at floor level. 

Mr. Wong said the number of hand basins required is excessive, that 
few operators could afford to install washing facilities and refrigera- 
tors in each room and provide laundry areas and reading areas. He said 
many operators would have to sacrifice rental space to provide laundry 
and reading rooms. 

On the Fire By-law, Mr. Wong said many owners cannot understand 
specifically what they must do to meet the by-law requirements, and 
that they need advice and guidance. He also complained there are only 
four sprinkler installation companies, and claimed they require cash 
in advance of installation work. 

Mr. Wong asked an extension of one year on the deadline for 
compliance with the Fire By-law and said his association would conduct 
training classes for rooming house operators. He also requested 
establishment of an appeal board for rooming house operators who cannot 
afford to upgrade their buildings to meet the by-law and more police 
assistance in dealing with rowdy and alcoholic tenants. 

During discussion it was noted that the Standing Committee of 
Council on Housing on March 19, 1974, resolved that the health officials, 
in conjunction with the Fire Chief, organize a translated instructional 
workshop on the new Lodging House By-law for the Chinese speaking 
lodging house operators in the downtown east side area to assure that 
these operators are aware of the requirements outlined in the new Lodging 
House By-law. 
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The Chairman noted the Standing Committee on Housing is willing 
to hear appeals by the hardship cases with City Council acting as a 
final appeal body. However, he stated it is the Committee's intent 
to abide by the deadline dates and by-law requirements. 

It was noted that four detoxification centres are planned by the 
Provincial Government to deal with the problem of alcoholics. 

It was RESOLVED, 

THAT the Chairman of the Standing Committee on Housing, 
together with Health and Fire Department officials, meet 
with owners and operators of lodging houses in the down- 
town east side area to implement a training workshop and 
report back to the Housing Committee. 

During discussion of the above matter Alderman Rankin left the 
meeting. 


RECOMMENDATION ; 

2 . Progress Report - Nicola Street Housing Project 

The Standing Committee of Council on Housing on April 9, 1974 
resolved "that the 1280 Nicola Street Housing Project be deferred 
pending report back from the West End Planning Team with a recommenda- 
tion for a proposed (financially justifiable) housing project with at 
least 45 units." 

On April 19, 1974 the West End Planning Team met with the West End 
Resource Council and the West End Housing Action Committee to discuss 
alternatives for the development of this housing project which would 
meet with the criteria put forth in the above-stated resolution. 

In view of the likely possibility that rezoning for the West End 
would occur during early summer, it was decided at this meeting to 
approach Norman Jones, architect for the project, with guidelines and 
ask him to revise his drawings and financial estimates accordingly. 

A representative of the West End Planning Team submitted, for the 
Committee's consideration, a report on architect Norman Jones' plans for 
a 63 unit, 12 storey apartment for low-income and senior citizens at 
1280 Nicola Street. 

The building will cost an estimated $1,022,000. The Society for 
the Christian Care of the Elderly has applied to C.M.H.C. for a grant 
of $102,200, a C.M.H.C. loan of $536,800, and a Provincial grant of 
$333,000. 

The West End Planning Team's report recommended that the Housing 
Committee : 

a. Endorse the 1280 Nicola Street Housing Project as presented as 
suitable accommodation for low-income and senior citizens; and 

b. Recommend to the Federal and Provincial funding agencies that they 
assist this project financially. 

It was RECOMMENDED, 

THAT the above recommendations of the West End Planning 
Team be approved. 

INFORMATION ; 

3 . Progress Report - Enforcement of Fire By-law 

Fire Chief Arman Konig, submitted a further progress report dated 
May 7, 1974. In the progress report of March 18, 188 of 228 hotels 
surveyed needed upgrading and 88 were in varying stages of completion, 
98 had no progress, 2 were closed and 8 were hostile towards the by-law. 


Cont'd 



standing Committee of Council 
on Housing 

May 14, 1974 


3 


Since then all hotels were again surveyed and 142 have started 
work, signed contracts for work or are getting estimates. Three have 
vacated, making a revised total of 185. 

The major concern of the Housing Committee on March 18, 1974 
involved 98 hotels where no commitment had been made for compliance 
with the Fire By-law or they were hostile towards the by-law. This 
figure has now been reduced to 43. 

During discussion it was noted that sprinkler installation companies 
had been extremely busy and any installation work is now delayed by 
the construction strike. 

The Chairman stated that what the Housing Committee is seeking is a 
firm commitment by the hotels that they plan to meet the by-law require- 
ments and a program with an estimated completion date. 

Chief Konig said all hotels in the downtown east side area have been 
visited three times by the Fire Department and that Granville Street is 
the next priority area. The Fire Chief said plans for sprinkler 
installations are submitted to his department for approval and that price 
quoted do not seem exorbitant. 

The Chairman said he would write to owners of the hotels hostile 
towards the by-law, urging them to meet the by-law requirements. 

It was RESOLVED, 

A. THAT the Chairman of the Housing Committee write to 
the owners of the hotels where progress has stopped, 
informing them of a fourth and final visit from the 
Fire Department and a final report to the Housing 
Committee on these hotels. 

B. THAT Mr. McLennan of C.M.H.C. be asked to report to 
the Housing Committee as soon as possible on the status 
of the following hotels whose owners claim to be seeking 
financial assistance from the Strathcona Redevelopment 
Program: 


C. THAT the owners of the hotels where there has been no 

progress since January, 1974, be sent a double registered 
letter from the Chairman of the Housing Committee 
warning that they will be prosecuted if they do not make 
efforts to meet the by-law requirements by July 1, 1974; 

FURTHER THAT copies of letters sent to hotels which have 
licensed premises be sent to Mr. Bruce of the Liquor 
Control Board. 

4 . Housing Policy Paper 

The Chairman of the Housing Committee presented his annual report 
(a copy of which is on file in the City Clerk's Office), and it was 

RESOLVED, 

THAT the Chairman's report be received for future consideration. 

5 . Short-Lease Hotels 

Alderman Rankin advised that he would have a report on this topic 
at the next meeting of the Housing Committee. 


Delmar Rooms 
Keefer Lodge 
Kirby Block 


St. Elmo Rooms 
Arlington Rooms 
Adora Court Rooms 


The meeting adjourned at 11:48 a.m. 


* * * 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON SOCIAL SERVICES 


May 16, 1974 


A meeting of the Standing Committee of Council on Social 
Services was held in the #1 Committee Room, third floor. City 
Hall, on Thursday, May l6, 1974, at approximately 1:30 p.m. 

PRESENT: Alderman Rankin (Chairman) 
Alderman Gibson 
Alderman Hardwick 

ABSENT : Alderman Marzari 

CLERK: H. Dickson 


RECOMMENDATION 


1. Yukon Apartments - 2137 Yukon Street 

Health Inspector W. C. Hutton outlined the Health Department's 
inspections to date including orders to the ovmer, Mr. Rajjinder 
Roopra, on May 10, 1974, that he had "24 hours to restore heat 
and hot water and repair malfunctioning plumbing; and a 7-day 
order to repair the leaking roof". 

A report from the Vancouver Rental Aid detailing faults found 
with the building and rent increases averaging 70^ since 
May 1, 1974, was read by the Chairman. A spokesman for the 
tenants outlined their concerns and copies of rent receipts 
were presented to the Committee. The Chairman noted that 
emergency accommodation had been found for some of the tenants 
while the heat was off. 

The Chairman reported that he had written to Mr. Roopra on 
May 14, 1974, warning his license would be cancelled unless 
he complies with City By-laws, but no reply had been received. 
The Committee endorsed the Chairman's action. 

It is RECOMMENDED 

THAT reports of the City Health Inspector and Vancouver 
Rental Aid and copies of tenants' rent receipts be 
received. 

FURTHER THAT all City of Vancouver inspection services 
be instructed to proceed immediately with legal action 
against Mr. Roopra, owner of the Yukon Apartments, 2137 
Yukon Street, for any infractions of the applicable 
acts and by-laws enforced by the City of Vancouver. 

INFORMATION 

2. East Hotel - 445 Gore Avenue 

Health Inspector W. C, Hutton reported the hotel, which has 
72 rooms, was inspected over a month ago and found to be 
deficient in meeting Health Department By-laws. 
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In particular, mattresses and bedding were found to be in poor 
condition. He said the operator had failed to maintain the 
building in a satisfactory condition, and that the Health 
Department ordered improvements to be made. Structural changes 
are not required to bring the building up to standard. 

Bruce Eriksen of Downtown Eastside Residents' Association 
presented a report from the tenants which explained they 
had been given notice to vacate the premises by June 30, 
1974. Mr. Eriksen pointed out that 5 years ago the City 
turned down an application for the owner to convert the 
building to another use and that the tenants are under the 
impression the building must continue as a hotel. A spokesman 
for the tenants said the residents do not want to move out and 
to be split up. 

Following discussion the Committee 
RESOLVED 

THAT the owners of the East Hotel, Foo Bor and Wing 
Shing Fu (Wayne Fu) , be asked to appear before the 
Committee on May 23, 1974, and explain why the building 
has not been brought up to Health Department's standards 
and why tenants had been given notice to vacate. 

FURTHER THAT Dr. Bryson, the Director of Permits and 
Licenses be asked to report on the feasibility of 
having all civic notices sent to hotel proprietors in 
the Downtown Eastside area printed in both Chinese and 
English. 


3. Drop-in Centre Program for Youth in the Downtown Area - 
Request for Funding^ — — 

A report dated May 10, 1974, was presented by A. Mears of 
Vancouver Police Department and the Director of City Centre 
Youth Resources outlining a proposal for a youth drop— in centre 
to be located near Granville Mall. 

Currently there are no facilities that will accommodate young 
people on a drop— in basis in the downtown area. 

The Centre would have a budget from June to middle October 
of $15,000 and would be staffed by a manager and 4 workers, 
backed by volunteers and others loaned from other agencies, 
particularly City Centre Youth Resources. The proposal has 
been endorsed by the Vancouver Police Department, the 
Executive of the Downtown Business Association, the Gastown 
Businessmen's Association, the Department of Human Resources 
and City Centre Youth Resources. 

It was stated the Provincial Government has made a commitment 
it will pay half of the proposed budget. 

During discussion concern was expressed that such a facility 
might attract youth to the area who might otherwise not be 
there, but it was felt the Centre was needed as it would be 
a place for youths to go other than hanging aroimd. 


cont 'd 
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A spokesman for the Downtown Business Association said the 
Association has been impressed with the City Centre Youth 
Resources' similar centre at 52 Water Street, because branches 
of all social agencies dealing with youth are included in that 
centre. 

Mr. Doug Purdy advised that the Social Planning Department 
had not seen the proposal and is unable to comment at this 
time. The Committee 

RESOLVED 

THAT the proposal for a youth drop- in centre in the 
downtown area be referred to the Director of Social 
Planning for report, in consultation with J. Denofreo, 
Executive Assistant to the Minister of Human Resources, 
and representatives of other relevant departments; 
such report to be presented to the Standing Committee 
on Social Services meeting of May 23, 1974. 


4. Civic Grant Request - Native Information Centre 

The Committee considered the following Board of Administration 
report dated May 10, 1974: 

"The Native Information Centre at 58'+ Nelson Street has been 
operating on L.I. P. funds since opening in March 1972. The L.I. P. 
grant expires on May 31st and the centre has applied to the City 
for an "Information Centre" grant of $3,654 to cover the cost of 
facilities (June to December). 

Although the NIC refers to itself as an Information Centre, they 
provide other kinis of services such as arranging recreational 
activities and operating a drop-in centre (pool-room, TV lounge). 
Some of these activities and functions duplicate those of the 
Vancouver Indian Centre (VIC) on Vine Street. A loosely organized 
street patrol also operates out of the NIC. The Vancouver City 
Police (District 1) say they prefer to use the services offered 
by the VIC on Vine Street as they have encountered numerous 
problems with the Nelson Street centre which they feel has become 
a focal point of the native problems in the upper Granville Street 
area. Representatives of the Vancouver Indian Centre, the Native 
Court workers and Vancouver City Centre Youth Services (Gastown 
Children's Aid) indicate they feel the centre's programme suffers 
mainly from lack of direction and supervision of the personnel. 

The Director of Social Planning recommends : 

(1) that no grant bo given to the Native Information Centre; 

(?) that the I'cpartment of Social Planning, in conjunction vitli 
the Vancouver Indian Centre, B.C. Association of Non-Status 
Indians (Sponsors of NIC) and representatives from other 
interested parties, explore ways of more effectively 
assisting the iiative population in the downtown area. " 

During discussion Inspector Hornell of the Police Department 
said the department has received little cooperation from the 
Centre and it apparently has no connection with the Vancouver 
Indian Centre on Vine Street. 
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It was noted that the B. C. Association of Non-Status Indians 
is responsible for the Information Centre. 

The Chairman expressed concern that there appeared to be a 
lack of control and management of the Centre by the B, C, 
Association of Non-Status Indians. A police spokesman 
agreed a well-managed centre would be a desirable facility 
in the area. The Committee 

RESOLVED 

THAT the Chairman write to Mr. Fred House, President 
of the B. C. Association of Non-Status Indians, 
requesting that he appear before the Committee at its 
meeting on Thursday, May 23, 1974, to assure that 
management and control of the Information Centre will 
be competently handled. 


5. Infractions of the Liquor Act 

A letter was received from the Downtown Eastside Residents' 
Association expressing concern that the Police Department 
is not enforcing Section 129 and 130 of the Government 
Liquor Act which requires charges to be laid against drinking 
premises operators who permit offences of the Liquor Act on 
their licensed premises. D.E.R.A.'s correspondence included 
complaints of Liquor Act violations in several Downtown 
Eastside licensed premises. 

Inspectors Hornell and Lake and Sergeant B. Smith and 
representatives from the Liquor Control Board were in 
attendance to answer questions from the Committee. 

A Liquor Control Board representative advised that it receives 
copies of complaints and they are examined by the Board. 

Following discussion the Committee 

RESOLVED 

THAT the Downtown Eastside Residents' Association's 
letter be received. 


6. St. Michael's Day Care - 409 East Broadway 

A copy of a letter to Rev. W. Hillary of St. Michael's Church 
from the Department of Permits and Licenses was received by 
the Committee. 

Bonnie Roberts, who operates the Day Care Centre for 25 children, 
advised that the Day Care Centre has lost the use of a sleeping 
room and gymnasiiom on the second floor because they do not meet 
standards required by the Department of Permits and Licenses 
for day care centres. She said the church is not prepared to 
pay for necessary renovations. 

Following discussion the Committee 

RESOLVED 

THAT the Chairman visit the premises and report back to 
the Committee at its meeting on Thursday, May 23, 1974. 
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7. 


DaY Care Centre - 332^ East 1st Avenue 


A Mr. Golac appeared before the Committee to express his concerns 
with respect to the refusal of his development permit application 
for a private day care centre. The permit was refused for the 
following reasons: 


The proposed development is considered to be 
unsuitable having particular regard to the 
location; 

Form of development; 

Restrictive vehicular accesses on East 1st Avenue, 
particularly for pick-up and drop-off for children; 

Overall lack of suitable off-street parking." 


Discussion followed as to why the application would be refused 
for lack of off-street parking. The Committee 

RESOLVED 

THAT a representative from the Department of Permits and 
Licenses be requested to appear before the Committee on 
May 23, 1974, to explain more fully the reasons why the 
development permit application had been refused. 


The meeting adjourned at approximately 3:30 p.m. 


FOR COmiCM ACTlOll SEE PAGE(S) 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY DEVELOPMENT 


May 16, 1974 


A meeting of the Standing Committee of Coiincil on Comm\inity 
Development was held in the No. 1 Committee Room, Third Floor, City 
Hall, on Thursday, May 16, 1974 at approximately 3:30 p.m. 


PRESENT ! 


ABSENT: 


Alderman Volrich (Chairman) 
Alderman Harcourt 
Alderman Rankin 

Alderman Marzari 


CLERK: 


D. Bennett 


Adoption of Minutes 

The minutes of the meeting held May 2, 1974 were adopted. 


INFORMATION 


1. Street Vending 

The Committee had before it for consideration a report of the 
City Engineer, the Director of Legal Services and the Director of 
Social Planning dated May S, 1974. entitled "Street Vending By-law" 
(copy of which is attached). 

Mr. Bill Curtis, Deputy City Engineer, discussed the report and 
in reviewing this report, under the following headings, certain minor 
changes were made by your Committee which are noted below: 

(A) Backgroxind 

(B) Type and Number of Vendors 

(C) Mobility - This paragraph was changed to read as follows: 

As noted above, peddlers would continue to be mobile and 
would not be assigned stationary locations. Street vendors 
wo\ild generally be stationary and would not be permitted 
in locations other than those covered on their permits. 
One exception to this is recommended. During special events 
such as parades, mobile vendors shoxild be permitted to sell 
balloons etc. Permits for such mobile vendors would be 
issued only for the duration of the parade or event involved. 
It is expected these woiold be on a daily basis. 

(D) Goods to be Sold - This paragraph was referred back to the 
officials for further consideration and refinement of language. 

(E) Size of Permit Area - Item (d) reading as follows was struck 
from this paragraph: 

"Mobile vendors - restricted to specified block" 

(F) Local Authorities 

(G) Pemit Fees - 

(a) Your Committee questions the amount of $5.00 per day for 
mobile vendors and referred this back to the officials 
for further consideration. 

Cont'd . • • 
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Clause #1 continued ; 

(b) Mr. Curtis advised that the staff officials were of the 
opinion that certain priority areas shoiild be charged a 
rental on a square foot basis; however, this section was 
referred back *to the officials for further consideration. 

(HO Enforcement 

(I) Guidelines - Section 3 under"Guidelines" was changed to read as 
follows : 

Where in the opinion of the City Engineer, the type of mer- 
chandise that would be detrimental to adjacent merchants and 
the character of the area, the street occupancy applications 
can be refused. There will be no other limitations on goods 
sold. 

Item No. 7 should read No. 6 as the guidelines were misnumbered. 

Mrs. Gladys Chong, who owns G & J Flowers at 1523 Commercial 
Drive, spoke in opposition to the street vendors being permitted to 
sell flowers from a cart in front of her store. She was assured 
that when the new By-law comes into effect, street vendors selling 
the same type of goods will not be permitted to locate in the same 
block as a store carrying on a similar business. 

Mr. Bill Friedel, representing a group of street vendors, re- 
quested that he be permitted to speak in opposition to the officials' 
report; however, the Chainnan advised him that representations woxild 
not be heard this day but at a subsequent meeting. 

After considerable discussion, it was 

RESOLVED, 

THAT the report of the City Engineer, the Director of Legal Services 
and the Director of Social Planning dated May 8, 1974, as amended 
above, be received and that the street vendors be given an oppor- 
tiinity of reviewing the officials' report, and submitting their 
objections in writing prior to the next consideration of the matter 
which will be in two week's time. 


2. Mount Pleasant Area Council & Ratepayers Association 


Mr. A. R. Thornber appeared before the Committee and stated that 
a loosely-knit group of people known as the Mount Pleasant Area Council 
were operating in that area. He stated that they were using the fiinds, 
grants, equipment, etCo which had been allocated to the Mount Pleasant 
Area Council & Ratepayers Association which is a duly constituted 
body with a constitution and By-laws, while the Mount Pleasant Area 
Council has no constitution and no paid-up members. He was of the 
opinion that this group should not be receiving monies and represent- 
ing the area unless they are a duly constituted organization and the 
funds given to them were being policed. 

Mr. E. Snijders, representing the Mount Pleasant Area Council, 
appeared before the Committee and confirmed that this group is not a 
membership organization and that they do not have a constitution. He 
stated that they have now formed a committee to draw up a constitution 
and were endeavouring to get organized in a proper manner. 


Cont'd . 
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BUILDING AND PLANNING MATTERS 

RECOMMENDATIONS 


1. Proposed Public Housing Project 

South Side of 3rd Avenue between Burrard 
and Cypress Streets 

The Director of Planning has reported as follows: 

"Council on September 9th, 1969 approved a site being Lots 6 to 9 , 
Block 237, District Lot 526 on the south side of 3rd Avenue 
between Burrard and Cypress Streets along with two sites in the 
Mount Pleasant Area for public housing. The site is zoned (RM-3) 
Multiple Dwelling District, has dimensions of approximately 100' 
X 118', and could provide approximately 18 units containing one and 
two bedroom accommodation in a two-storey with basement apartment 
structure . 

Following the City's application, the Province by letter of 
September 29th, 1969 from Mr. J.T. Williams, Director of Housing 
and Urban Renewal advised the Director of Planning that this site 
was undesirable as to location, size and economic development for 
public housing. 

Having regard to previous expressions by Council of the desirability 
of locating some public housing on the west side of the City, the 
Planning Department with Central Mortgage and Housing Corporation 
officials studied the possibility of increasing the number of units 
on the site to provide a more economic development. The matter has 
been discussed further with officials of the senior governments. 
It has been determined that, although the number of units on the 
site might be increased slightly from the number originally es- 
timated, thereby showing some improvement to the financial aspect, 
other considerations still make the project unacceptable. 

It appears that no good purpose would now be served by further 
studying development of this proposed site for public housing and 
it is recommended that the City's application to the senior 
governments for public housing on Lots 6 to 9 , Block 237, District 
Lot 526 be withdrawn and the lands released for sale by the City 
in the normal way." 

Your Board RECOMMENDS that the recommendation of the Director of 
Planning be approved. 


Application to amend text of Zoning and Development 
By-law #3575 relating to Height Limits in C-2 
Commercial Districts. 


The Director of Planning reports as follows: 

"An application has been received from Mr. J.S. Shakespeare to 
amend the text of the C-2 Commercial District Schedule of the 
Zoning and Development By-law #3575. Council on May 12th, 1970 
considered this matter as set out in Board of Administration 
report dated May 8th, 1970, copy of which is circulated . Also 
considered at this time was a communication dated May 11th, 1970 
from Mr. J.S. Shakespeare, Barrister, on behalf of his client 
(also circulated) . Council passed the following motion: 


cont ' d 
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Clause #2 continued : 

The Chairman offered to attend a meeting of this group to assist 
them in becoming properly organized, and after due consideration it 
was 

RESOLVED, 

THAT the proposed action of the Chairman be approved. 


RECOMMENDATION 


3. Illegal Suites 

The Committee had before it for consideration a memorandum from the 
Chairman (copy of which is attached) entitled "Illegal Suites Policy" 
dated May l6, 1974 and a report of the Director of Permits and Licenses 
dated May 10, 1974 (copy of which is also attached). 

The Chairman advised that it is necessary that we recognize the 
reality of the situation in certain parts of the City where secondary 
suites, have been a fact of life for a long time. These areas may be 
interested in the consideration of a new zoning category; however, 
in any local area careful consideration must be given to the impact 
of any new policy on services, schools, park facilities and other 
amenities. At all times we should strive to preserve the single family 
home atmosphere. Areas which want no change can be easily identified 
and their wishes should be recognized. He stated that there should be 
a two-third majority for approval in any local area before a zoning change 
is considered. The Chairman suggested that our present polling districts 
provide a convenient basis for determining these areas. He further 
suggested that a plebiscite be held in the designated areas where each 
property owner would have a vote. He recommended an annual license 
fee of $25 for each suite. Requiring a license of all suites will give 
us a good means of control and information and any owners not com- 
plying with the new requirements should be strictly dealt with by way 
of fines. There should be strict enforcement of the by-laws against 
any new illegal suites „ not covered by the new policy. 

The Chairman concluded his report with the following five recom- 
mendations: 

"1. That a "test" plebiscite be carried out in four selected 
polling areas in the city, namely - Kitsilano, Riley Park, 
Kensington-Cedar Cottage and Woodlands-Grandview, to 
obtain public reaction to the acceptability of the proposed 
new zoning policy. 

2. That the licensing fee be set at $2$ per year in order to 
adequately cover the costs of inspection and supervision. 

3. That a registry of home suites be set up by the City. 

4. That the "test" plebiscite require a 2/3 majority approval 
of property owners resident in the area before the matter 
be referred to a public hearing. 

5.. That a Charter amendment be requested to bring the date 
specified in Section 565-A of the Charter (presently 
April 1, 1964) to April 1, 1974." 

The Director of Permits and Licenses in his report discussed 
illegal suites under the following headings: 

(a) Licensing 

(b) Procedure 

(c) Accommodation in Basements 


Cont'd . . • 
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Clause #3 continued ; 

(d) Existing Accommodation 
(i) Poor Accommodation 
(ii) Fair Accommodation 
(iii) Good Accommodation 

( e) Consultation with Interested Groups, 

and concluded with the following recommendations: 

(1) Only one additional dwelling unit be permitted in a one-family 
dwelling existing at the date of adoption of the amendment to 
the Zoning and Development By-law. 

(2) No structural changes to increase the present outside perimeter 
of the building for the purpose of adding a suite be permitted 
except for additions to provide exits as may be required and in 

a manner which will preserve the 'one-family dwelling' appearance 
of the building in keeping with the character of the area con- 
cerned. 

(3) A building shall be of sufficient size and layout suitable for 
conversion to permit the addition of one dwelling unit. 

(4) The owner of the property to be converted shall maintain his 
residence therein. 

(5) The license fee for the additional suite shall be $10.00. 

NOTE ; The Director of Finance suggests this be considered 
in greater depth by the Standing Committee prior to 
any decision. 

(6) Additional dwelling units be permitted in basements subject 
to the following minimum standards; 

(a) The floor area of the dwelling unit shall have a mini- 
mum floor area of 400 sq. ft. except as provided for 
in Section 11 (S) of the Zoning and Development By-law; 

(b) No dwelling imits shall be used or occupied by more 
than one family; 

(c) The floor area of the dwelling unit shall be not more 
than 12" below grade of adjoining area; however, the 
Technical Planning Board may, dependent upon a satis- 
factory standard of accommodation, consider units where 
the floor is a depth not exceeding a maximxam of 2 '6** 
below the grade of the adjoining ground; where the foun- 
dation wall of the basement is more than 2 '6" below grade 
of the adjoining ground, any portion of the dwelling unit 
shall be set back from such wall to the satisfaction of 
the Technical Planning Board; 

(d) The standard of daylight and ventilation shall not be 
below that applicable to elsewhere in the building; 

(e) Provision of off-street parking facilities, if suitable 
space available. 

(7) Existing accommodation shall meet the time requirements as noted 
iHider existing accommodation on page 4 of the report." 

Commissioner Ryan suggested that rather than hold a plebiscite, con- 
ideration be given to using a "petition" process. 
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Clause #3 continued ; 

After due consideration it was RECOMMENDED, 

(a) THAT the recommendation contained in Alderman Volrich's memo- 
randi;im dated May 16, 1974 and quoted above be approved with the 
exception that recommendation (3) be approved in principle and 
referred to the Director of Permits and Licenses for report. 

FURTHER THAT recommendation (5) be referred to the Director of 
Legal Services for the necessary Charter amendment. 

j(b) THAT the Committee give further consideration to the "petition" 
process. 

(c) THAT the recommendations of the Director of Permits and Licenses 
contained in his report dated May 10, 1974 and quoted above be 
approved with the exception that recommendation (5) be changed 
to read as follows: 

The license fee for the additional suite shall be $25.00. 


The meeting adjourned at approximately 5:10 p.m. 


FOR CGUHOl ACTICN SEE P&QU,Sli/{:£.. 



REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON WATERFRONT 


May 23, 1974 


A meeting of the Standing Committee of Council on Waterfront 
was held on Thursday, May 23, 1974, in the No.l Committee Room, 
third floor. City Hall at approximately 11:00 a.m. 


PRESENT: Alderman Pendakur (Chairman) 
Alderman Gibson 
Alderman Massey 

ABSENT : Alderman Linnell 

Commissioner DuMoulin 

CLERK: M. Cross 


RECOMMENDATION 


1. Proposed Sign By-law 

The Committee had before it a report of the Director of Planning 
dated May 17, 1974, including a revised draft Sign By-law. The 
draft By-law is on file in the City Clerk's Office. 

The Chairman advised that since the Committee heard represen- 
tations from the sign industry and other interested parties 
on April 25, 1974, meetings had been held between the Planning 
Department and the sign industry to come up with a Sign By-law 
acceptable to the City and the industry. Arising from these 
discussions, the principal change was curtailing the 
discretionary authority of the Director of Planning. 

Discussion re billboards followed. The Committee agreed that 
the definition of billboard would be: 

"BILLBOARD" means a third party off premises sign 
over 150 square feet that advertises goods, products, 
services, or facilities or directs persons to a 
different location from where the sign is installed. 

The Committee considered the criteria for approving billboards 
and agreed to the following, without prejudice: 

(a) The maximum copy size of the billboard is 210 sq. ft. 

(b) The maximum height of the billboard is I6 ft. above 
grade or the height of the front wall of buildings 
on adjoining properties, whichever is less. 

(c) The support consists of no more than two poles properly 
anchored to the ground. Other structural elements are 
properly concealed. 

(d) Sources of illumination are properly concealed to 
eliminate glare; with particular reference being 
given to controlling late night illumination. 
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Clause No.l (continued) 


(e) The site on which the billboard is constructed is 
landscaped and properly maintained. 

(f) No more than one billboard structure located on the 
same site. 

(g) No part of the billboard is closer to the street line 
than the front line of the nearest building, or a line 
drawn between two building fronts when it is located 
between two buildings. 

(h) No "view" is obstructed by the billboard. 

(i) The billboard is located in areas compatible with its 
functions, i.e. general-commercial and industrial districts 

(j) When a billboard is located next to a residential district 
on the same street, a distance of 200 feet is maintained 
between the billboard and the residential district. 

(k) Roof top signs will generally not be allowed; exceptions 
to be at the discretion of the Director of Planning. 

The question arose as to whether billboards should be permitted 
in the City. After discussion it was 

RECOMMENDED 

THAT the parties concerned; the Sign Industry, the Union 
and the Planning and Legal Departments; be commended on 
their co-operation with respect to drafting the proposed 
Sign By-law and requested to continue discussions. 

FURTHER THAT billboards not be a permitted use in the City; 
existing billboards to be removed in accordance with the 
provisions of Section 571A of the Vancouver Charter. 

(Alderman Pendakur voted against the second portion of 
the motion. ) 


2. End of Main Street and Adjoining Foreshore 

The Director of Planning in a report dated May ?, 1974, reports 
as follows : 

"Development Permit Application Number 66200 has been received from 
Fraser River Pile Driving Co. Ltd. to construct a barge ramp and 
berth in water lot 6072. This ramp is to service a proposed concrete 
products development by Lafarge on their property which is immediately 
upland (Development Permit Number 66376). The westerly 66' of water 
lot 6072 abuts the end of Main Street (See attached diagram). 

In accordance with Council policy to encourage public access to the 
river, we recommend that the aforementioned 66' portion of the water 
lot 6072 be deleted from the North Fraser Harbour Commissioners lease 
renewal to Lafarge. 

The North Fraser Harbour Commissioners have been advised of this 
objective and are withholding the lease until hearing officially from 
the City. 

The end of Main Street (owned by the City), which provides access to 
the foreshore, is currently leased to Evans Products Ltd. for eleven 
years and eight months, January I, 1968 to August 31, 1979 subject to 
twelve months' notice of cancellation. 
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Clause No. 2 (continued) 

Evans Products is in the process of finalizing sale of their property 
to Block Bros. Contractors. Block Bros. Contractors is applying to the 
City for a re-assignment of the lease. The City is not obligated to 
make such a transfer. 

RECOMMENDATIONS: 

1. That the City officials be instructed to apply to the North Fraser 
Harbour Commissioners to obtain the westerly 66' of water lot 6072 
abutting the Main Street end. 

2. That City officials be instructed to give 12 months' notice to 
cancel the Main Street end lease. 

3. That Development Permits 66376 and 66200 be approved with the 
following conditions: 

- Lafarge maintain its own access road for the concrete products 
development; 

- Fraser River Pile Driving move the proposed site of their develop- 
ment approximately 100' east." 

(The diagram referred to is on file in the City Clerk's Office.) 
RECOMMENDED 

THAT the recommendations of the Director of Planning in 
his report dated May 7, 1974, be approved. 


INFORMATION 


3 . Correspondence 

(a) A letter dated May 14, 1974, has been received from Mr. 
F.J.N. Spoke, Port Manager, National Harbours Board, 
indicating that Mr. L. Carlyle will attend meetings of 
the Waterfront Committee as the representative of the 
National Harbours Board. 

RESOLVED 

THAT the Chainnan write to Mr. F.J.N. Spoke, Port 

Manager, to thank the National Harbours Board for 

their positive interest in the Waterfront Committee. 

(b) A memo dated May 6, 1974, has been received from Mr. 
R.C. Mann, Project Manager, the resolution of Council 
dated April 23,1974 be amended so that 'M-l' reads 
'M-2' and 'City Centre Waterfront' reads 'from Cardero 
to Dunlevy Street'. 

RESOLVED 

THAT the memo dated May 6, 1974, from the Project 

Manager be referred to the Director of Planning 

for consideration in his application to the G.V.R.D. 


The meeting adjourned at approximately 11:40 a.m. 


FOR COUMCIL ACTION SEE P hG^S). ^:^J.L^ 
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CITY OF VANCOUVER 
SPECIAL COUNCIL - MAY 30, 1974 
PUBLIC HEARING 

A Special Meeting of the Council of the City of Vancouver was 
held in the Council Chamber on Thursday, May 30, 1974 at 7:40 p.m. 
for the purpose of holding a Public Hec.ring to amend t'ue Zoning 
and Develcpient By-law. 

PRESENT: Mayor Phillips 

Aldermen Harcourt, Marzari, Massey, Pendakur and 
Volrich 

ABSENT: Alderman Bowers (Civic Business) 

Aldermen Gibson, Hardwick and Rankin 
Alderman Linnell (Leave of Absence) 

CLERK TO THE COUNCIL : M. Kinsella 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Pendakur, 

THAT this Council do resolve itself into Committee of the 
Whole, Mayor Phillips in the Chair, to consider proposed amendments 
to the Zoning and Development By-law. 

- CARRIED UNANIMOUSLY 

1. Northwest corner of East 22nd Avenue 
and Slocan Street 


An application was received from Mr. J. Konrad to rezone Lot 18, 
Block F, Section 45, Plan 11660 being property situated on the north- 
west corner of East 22nd Avenue and Slocan Street. The present zone 
is C-1 Commercial, the requested zone is RS-1 Family Dwelling Dis- 
trict . 

The application was approved by the Technical Planning Board 
and also by the Vancouver City Planning Commission. 

The Mayor called for speakers for or against the application 
and no one appeared . 

MOVED by Aid. Volrich, 

THAT the application be approved. 

- CARRIED UNANIMOUSLY 

2 . 1922 Ferndale Street 

An application was received from Mrs. D. Albrecht to rezone the 
westerly half of Lot 15, except western 33' and Lot 14 except eastern 
33', Block 48, D.L. 184, situated on the south side of Ferndale Street 
between Victoria and Semlin Drives (commonly known as 1922 Ferndale) . 
The present zone is C-2 Commercial, the requested zone is RS-2 One 
Family Dwelling District. 

The application was approved by the Technical Planning Board 
and also by the Vancouver City Planning Commission. 

The Mayor called for speakers for or against the application 
and no one appeared. 

MOVED by Aid. Harcourt, 

THAT the application be approved . 


- CARRIED UNANIMOUSLY 
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3 . Block bounded by Burrard and Pine 
Streets, 6th and 7th Avenues 


An application was received from Waisman Architectural Group to 
rezone Block 288, D.L. 526, being the block bounded by Burrard and 
Pine Streets, and 6th and 7th Avenues. The present zone is RM-3 
Multiple Dwelling District and an M-1 Industrial District, the 
requested zone is CD-I Comprehensive Development District. 

The application was approved by the Technical Planning Board 
with the CD-I By-law restricting the development as follows: 

(a) Uses - auto dealership not to exceed 

50,000 sq. ft. 

- warehouse, retail, wholesale 

- office 

(b) Floor Space Ratio - not to exceed 3«3' 
In computing the floor space ratio the 
floor area of the building shall include 
the total area of all the floors of 

all buildings on the site including 
accessory buildings measured to the 
extreme outer limits of the building, 
except for the following: 

x) areas of floors used for off-street 
parking and loading, heating and 
mechanical equipment or uses which, 
in the opinion of the Director of 
Planning are similar to the foregoing, 
where such floors are below the 
lowest building grade of the abuttine 
street as established by the City 
Engineer 

ii) balconies, canopies, sundecks and 
other appurtenances which, in the 
opinion of the Director of Planning, 
are similar to the foregoing may be 
excluded from the floor area measure- 
ment provided that the total floor 
area of all such excluded items 
does not exceed eight per cent of 
the permitted floor area. 

(c) Heijght - not to exceed 4 storeys nor 70 
feet measured from the mean curb level 
of 6th Avenue to the top of the 
structure not including minor roof 
structures containing ventilation or 
mechanical equipment. 

and subject also to the following: 

(1) The detailed scheme of development to 
be first approved by the Technical 
Planning Board after advice from the 
Urbpn Design Panel and consultation 
with Vancouver City Planning Commission, 
the Technical Planning Board having 
particular regard to the provision 

of off-street parking, off-street 
loading, landscaping, roof treatment. 

(2) That no vehicular ingress/egress be 
allowed off Burrard Street. 

(3) That the westerly 7 feet of Lots 1 and 
20 be dedicated for highway purposes 
and the balance of Block 288 be con- 
solidated into one legal parcel and so 
registered in the Land Registry Office. 

cent ' d .... 
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Block bounded by Burrard and Pine 
Streets, 6th and 7th Avenues (continued) 

Should the above conditions not be complied 
with by the owners in order to permit enactment 
by Council of the amending by-law within 
l80 days from this (Public Hearing) date, 
this approval shall expire. 

The application was also approved by the Vancouver City Planning 
Commission who endorsed the recommendation of the Technical Planning 
Board . 

Mr. A. Waisman, on behalf of the applicant, expounded on the 
proposed development and answered questions from Council on this 
matter . 

MOVED by Aid. Harcourt, 

THAT the application be approved subject to the conditions of 
the Technical Planning Board. 

- CARRIED UNANIMOUSLY 

4 . South-west corner of School Avenue 
and Tyne Street 

An application was received from Mr. R. W. Wilding on behalf 
of the Calling Foundation to rezone Lot 2, Block B of Block 21, 
D.L. 50 being the south-west corner of School Avenue and Tyne 
Street. The present zone is RS-1 One Family Dwelling District, 
the requested zone is CD-I Comprehensive Development District. 

The application was approved by the Technical Planning Board 
with the CD-I By-law restricting the development as follows: 

(a) Uses - senior citizens dwelling units, 
personal care units and uses customarily 
accessory thereto. 

(b) Floor Space Ratio - not to exceed 1.0. 
In computing the floor space ratio, the 
floor area of the building shall include 
the total area of all the floors of all 
buildings on the site including accessory 
buildings (measured to the extreme outer 
limits of the building), except for the 
following ; 

(i) areas of floors used for off-street 
parking and loading, heating and 
mechanical equipment, senior 
citizens locker room or uses which 
in the opinion of the Director of 
Planning are similar to the fore- 
going and where such floors are below 
the lowest building grade of the 
abutting streets or lanes as estab- 
lished by the City Engineer. 

(ii) balconies, canopies, sundecks and 
other appurtenances which, in the 
opinion of the Director of Planning", 
are similar to the foregoing, 

may be excluded from the floor area 
measurement, provided that the total 
floor area of all such excluded 
items does not exceed eight per cent 
of the permitted floor area. 
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South-west corner of School Avenue 
and Tyne Street (continued) 

(c) Height - not to exceed three storeys 
nor feet measured from the average 
street elevation on School Avenue 
established by the City Engineer not 
including minor roof structures containing 
ventilation or mechanical equipment. 

And subject also to the following: 

(1) The detailed scheme of development to be 
first approved by the Technical Planning 
Board after advice from the Urban Design 
Panel and consultation with the City 
Planning Commission, the Technical Planning 
Board having particular regard to overall 
design, treatment of open space, landscaping, 
adequate provision for suitable service 
areas including ambulance, loading and 
refuse. 

(2) All parking, loading, ambulance and 
service areas to have acceptable ingress/ 
egress with no vehicular ingress/egress 
from 43rd Avenue. Such surface areas 

to be adequately screened, paved and 
lighted. 

(3) Parking provided at a ratio of one space 
for every 6 personal care units and one 
space for every 6 senior citizens dwellinf.': 
units . 

Should the above conditions not be 
complied with by the owners in order to 
permit enactment by Council of the amending 
by-law within l80 days from this (Public 
Hearing) date, this approval shall expire. 

The application was also approved by the Vancouver City Planning 
Conunission who endorsed the recommendation of the Technical Planning 
Board . 

Mrs. F. Norris, 3320 School Avenue, spoke to this application, 
raising concerns with respect to the future widening of School Avenue 
and also the matter of increasing use of School Avenue by automobiles 
and the possible traffic hazards to residents of the area and of the 
proposed senior citizens housing development. 

Mr. R. W. Wilding, on behalf of the applicant, illustrated by 
means of slides, the proposed design and land-scaping of the develop- 
ment . 

MOVED by Aid. tiarcourt, 

THAT the application be approved subject to the conditions of 
the Technical Planning Board. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Marzari, 

THAT the City Engineer report back to Council on the possibility 
of widening School Avenue in the area adjacent to the proposed devel- 
opment and also on the matter of traffic problems in the area, with 
particular reference to the proposed senior citizens development and 
the surrounding streets . 

- CARRIED UNANIMOUSLY 
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Clause 2 continued 

'THAT suggestions 1, and 2, in Mr, Shakespeare's 
letter of May 11th, 1970, together with motion 
of Alderman Hardwick, be referred to the Board 
of Administration for early report back.' 

In response to Council's directive, the two alternative sugaestions 
have been investigated. It is now possible to recommend a more 
appropriate bv-law amendment in resnect of height restrictions for 
the C-2 Commercial District Schedule which will give authority to 
the Technical Planning Board to vary the height in any C-2 zone 
without requiring the preparation of a detailed set of regulations. 

The following proposed amendment would vest discretionary authority 
in the Technical Planning Board but only in consultation with the 
Town Planning Commission, It is also considerably more comprehen- 
sive than the original proposed by-law amendment. It is not 
restricted to sites which immediately adjoin RM-3 Multiple Dwelling 
Districts, however, the criteria for approval are made more 
restrictive and related to surrounding development. 

At the present time, it is not considered desirable to increase 
the existing maximum floor space ratio of 3,00 in C-2 Commercial 
areas or to provide similar discretionary authority for such 
increase without further detailed study. 

In order not to delay consideration of increased maximum heiaht 
for C-2 Commercial use, the question of density for both commercial 
and mixed commercial-residential areas has therefore not been 
considered as a part of this report. Regulations are being studied 
regarding density in mixed commercial-residential areas, and 
further detailed proposals will be brouaht forward as soon as 
possible. 

The proposed amendment is as follows: 

Section 1, subsection F of the C-2 Commercial District Schedule 
to Zoning and Development By-law #3575 presently reads as follows: 

'The height of a building shall not exceed 40 feet nor three 
storeys . ' 

The Technical Planning Board on May 29, 1970 recommended that 
Section 1, subsection F of the C-2 District Schedule be amended by 
adding thereto the following: 

'The Technical Planning Board may, in its discretion, 
permit a building at variance with Sub-section F of 
Section 1 of this District Schedule, after having 
received a report thereon from the Director of 
Planning and after consultation with the Town Plan- 
ning Commission, In the exercise of its discretion, 
the Technical Planning Board shall also have due 
regard to: 

(a) the height and bulk of the building, and its 
location in relation to the site and surrounding 
streets and buildings; 

(b) the amount of open space, plazas, overall desian, 
and the general amenity of the area; 

(c) the effect on traffic; 


AMENDED 
SEE PAGE.. 


• cont'd 


Special Council (Public Hearing), May 30, 1974 

5 . South-east corner of First Avenue 
and Garden Drive 


An application was received from Leung Chun Kwong and Leong 
Fuell Chew, 6088 Fremlin Street, to rezone Lots D, E, F, and G, 
Block 141, D.L. 264A being the south-east corner of First Avenue 
and Garden Drive. The present zone is RS-1 One Family Dwelling 
District, the requested zone is CD-I Comprehensive Development 
District . 

The application was approved by the Technical Planning Board 
with the CD-I By-law restricting the development as follows: 

(a) Uses - townhouses and uses customarily 
accessory thereto including underground 
parking. 

(b) Floor Space Ratio - not to exceed 0.60. 
In computing the floor space ratio, the 
floor area of the building shall include 
the total area of all the floors of all 
buildings on the site including accessor>' 
buildings (measured to the extreme outer- 
limits of the building), except for the 
following : 

(i) areas of floors used for of f — st reet 

parking and heating or uses which, 
in the opinion of the Director of 
Planning, are similar to the fore- 
going and where such floors are 
below the lowest building grade. 

( ii ) balconies, c anopit^s, sundecks, and 
other appurtenances which, in the 
opinion of the Director of Planning, 
ar-e similar to the foregoing, may 
be excluded from the floor ivea 
measurement provided that the total 
floor area of all such excluded itcMiis 
does not exceed eight per cent of the 
permitted floor area. 

(c) Heiiiht . - not to exceed two storexs and 

cellar nor 2 5 t'eet measured from the curb 
level established by the City Engineei- 
at any given point along 1st Avenue. 

And subject also to the following: 

(1) The dt^tailtxl scheiiu^ of devtHopmenl io bt^ 
first approvt^d by t ht^ Technical I'lanning 
Board after advici- from tht^ llrl)an Design 
Panel and consultation with t ht^ City 
Planning Commission, ihc Tt^chn i ca 1 PI aim i nj- 
Board having part icnilar regard to i>vtM"a 1 1 
design, provisitin and ti-eatment oi" optMi 
space, landscaping, suitable refuse 
container area, adequate set-backs 
(similar to the RM-1 District Schedule 
requirements ) . 

(2) Off-street parking to be providt^d underground 
at a ratio ol" one parking space for evei\ 

725 square feet of gross floor area of a I 1 
floors of tht" building. 

(3) That Lots D, P., F, C, Block I4U D.I. 
264A be conso 1 i dat <-d int o one legal 
parctH and so regis! tM ed in th*- l and 
Kegistr'y Office prior' to issuance of a 
development permit . 

cont ' d .... 
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South-east corner of First Avenue 
and Garden Drive (continued) 

Should the above conditions not be complied 
with by the owners in order to permit enactment 
by Council of the amending: by-law within 
iSO days from this (Public Hearing) date, this 
approval shall expire. 

The application was also approved by the Vancouver City Planning 
Commission, who endorsed the recommendation of the Technical Planning 
Board . 

Council noted a petition submitted by Mrs. E. Rummel on behalf 
of 12 residents of the 2300 Block First Avenue North and 2300 Block 
Second Avenue North, opposing the proposed rezoning. Mrs. Rummel' 
spoke to the matter and expressed concern with the possible increase 
in the noise level resulting from the proposed development and also 
the concern that the proposed development would break the view of 
the surrounding residents. She advised that the residents in the 
area would favour single family dwelling units being erected on 
this property. 

Mrs. Leung, on behalf of the applicants, also spoke to this 
matter. It was suggested that the applicant hold discussions with 
the neighbourhood on the proposed development following which the 
scheme could be redesigned and further discussions held with the 
Urban Design Panel and the Planning Department on this proposal. 

MOVED by Aid. Volrich, 

THAT consideration of this application be deferred to a future 
Public Hearing to be held within four months from this date. 

- CARRIED UNANIMOUSLY 

6 . North-east corner of Columbia 
and Keefer Streets 


An application was received from Mrs. B. Leung, Secretary, 
Vancouver Chinatown Development Association, to rezone Lot 2 of A, 
Block 14, D.L. 2037 and 196, being the property which abuts the 
north-east corner of Columbia and Keefer Streets - L-shaped - 
having a frontage of approximately 60' on Columbia Street and ap- 
proximately 50' on Keefer Street. The present zone is CM-1 Commer- 
cial District, the requested zone is CD-I Comprehensive Development 
District . 

The application was approved by the Technical Planning Board 
with the CD-I By-law restricting the development as follows: 

(a) Uses - Main floor: retail stores, 
restaurant, barber shop or beauty shop, 
laundromat office 

- Upper Floors: dwell infj units for 
senior citizens and uses customarily 
accessorv thereto. 

(b) Floor Space Ratio - not to exceed 3-0. 
In comput i np, the floor space rat io, the 
floor area of the buildint.' shall include 
the total area of all the floors of all 
buildin/L'S on the site includinp accessoi'v 
buildinjL's (measured to the extreme outer 
limits of the buildinj^;), except for th<> 

f ol low i riji' : 

(i) Areas of floors ust>d foi- off-stieet 

parkin/L' and loadinj^, heat inp and 
mechanical equipment, senior eit izens 

cont ' d .... 
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North-east corner of Columbia 
and Keefer Streets (continued) 

locker room or uses which in the 
opinion of the Director of Plannin^'i 
are similar to the forepoinjii and 
where such floors are below the 
lowest buildiiiL* grade of the abutting, 
streets ot- lanes as established by 
the CiM liiifiint^er. 

(ii) Balconies, canopies, sundecks 

and other appurtenances which, in 
the opinion of the Director of 
Planning, are similar to the fore- 
going, may be excluded from the 
floor area measurement, provided 
that the total floor area of all 
such excluded items does not exceed 
eight per cent of the permitted floor 
area . 


(c) Height - not to exceed 10 storeys nor 100 
feet measured from the mean curb level of 
Keefer Street to the top of the structures 
not including minor roof structures contain- 
ing ventillation or mechanical equipment. 

And subject also to the following: 

(1) The detailed scheme of development to be 
first approved by the Technical Planning 
Board after advice from the Urban Design 
Panel and consultation with the City 
Planning Commission. 

(2) The Technical Planning Board in addition 
to having regard to the design of the 
building, the treatment of the arcade, the 
roof levels, shall have particuli^r regard 
to the provision of suitable off-street 
parking, including vehicle ingress/egress , 
one adequate off-street loading bay, and 
refuse container area. 


(3) That the owners, at their cost, relocate 
the existing sewer through the subject 
property to service Lot A, Block 15, D.L. 
2037 and 196 through alternative means 
to the satisfaction of the City Engineer, 
to allow release of the existing 6' utilit> 
easement . 


Should the above conditions not be complied with 
by the owners in order to permit enactment by 
Council of the amending by-law within l80 days 
from this (Public Hearing) date, this approval 
shall expire. 


The application was also approved by the Vancouver City Planning 
Commission, who endorsed the recommendation of the Technical Planning 
Board and further recommended: 

(1) That the detailed scheme of development show appropriate 
access to the roof garden; 

(2) That the shopping arcade and pedestrian area be excluded 
from floor space ratio calculations . 


cont ' d 
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North-east corner of Columbia 
and Keefer Streets (continued) 

Mrs. Leung, on behalf of the applicant, elaborated on the pro- 
posed development for the information of Council . 

MOVED by Aid. Pendakur, 

THAT the application be approved subject only to those condi- 
tions listed by the Technical Planning Board. 

- CARRIED UNANIMOUSLY 

7 . 983 West 17th Avenue 

An application was received from Mr. S. Gelfer to rezone Lot 33, 
Block 496, D.L. 472, Plan 1618, being the property situated on the 
north side of 17th Avenue east of Oak Street, commonly known as 
983 West 17th Avenue. The present zone is RS-2 One Family Dwelling 
District, the requested zone is RM-3 Multiple Dwelling District. 

The application was approved by the Technical Planning Board, 
subject to the following condition: 

(l) Lots J to 4 J Lot 33 aid the lane north 
of 17th Avenue adjacent to Lot 33 be 
consolidated into one parcel. 

Should the above condition not be complied 
with by the owners in order to permit enactment 
b;»' Council of the amending; by-law within 120 
days from this (Public Hearing) date, this 
approval shall expire. 

The application was also approved by the Vancouver City Planning 
Commission who endorsed the recommendation of the Technical Planning 
Board . 

MOVED by Aid. Massey, 

THAT the application be approved subject to the condition of 
the Technical Planning Board. 

- CARRIED UNANIMOUSLY 

8. North-east corner of Marine Drive 
and Main Street 


An application was received from Mr. A. R. Cooper, Texaco 
Canada Ltd., to rezone a portion of Lot M, Block 3, D.L. 313 
(formerly Lots 45 and 46) being the property situated at the north- 
east corner of Marine Drive and Main Street. The present zone is 
RS-1 One Family Dwelling District, the requested zone is C-1 Com- 
mercial District. 

The application was approved by the Technical Planning Board 
subject to prior compliance by the owners with the following con- 
dition: 

(1) The detailed scheme of development be 

first approved by Council after reports 
thereon from the Technical Planning 
Board and the Vancouver City Plannin^j 
Commission, special attention beine 
ftiven to the treatment and landscapine 
of the sate, and off-street parking. 

Should the above condition not be complied 
with by the owners in order to permit enactment 
bv Council of the amending! By-law within 
180 days from this (Public llearinp;) date, 
this approval shall expire. 

cont ' d .... 
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North-east corner of Marine Drive 
and Main Street (continued) 


The application was also approved by the Vancouver City Planning 
Coiranission, who endorsed the recommendation of the Technical Planning 
Board . 

MOVED by Aid. Pendakur , 

THAT the application be approved subject to the conditions of 
the Technical Planning Board and the Vancouver City Planning Commis- 
sion amended as follows: 

(1) The detailed scheme of development be first approved 
by Council after reports thereon from the Technical 
Planning Board and the Vancouver City Planning Com- 
mission, special attention being given to the treat- 
ment and landscaping of the site, particularly on the 
site of the property zoned RS-1 One Family Dwelling 
District , and off-street parking. 

- CARRIED UNANIMOUSLY 

(the underlining indicates change) 

9 . Building Lines - Schedule E - Part I 

An application was received from the Director of Planning to 
amend Schedule e - Building Lines - Part I, to delete the following 
established building lines: 

(i) 8th Avenue , bol h sides, from Alma Kocid tt-* 1)1 am a St i oe»( 

40' 

(ii) IQth Avenue , both sides, from Oak Street to Gamble Street 

40' 

(iii) Discovery Street , both sides, south of Sth Avenue 

40' 

(iv) Larch Street , both sides, from 33rd Avenue to 
4Qt-h Avenue 40' 

(v) Crown Street , both sides, from 10th Avenue to 
41st Avenue 40' 

(vi) Mar-Lne Crescent (formerly F.lm Street), bol ii sides, 
from 4'^th Avenue to S.W. Marine Drive 40' 

The application was approved by the Technical Planning Board. 
The application was also approved by the Vancouver City Planning 
Commission, who endorsed the recommendation of the Technical 
Planning Board and further recommended: 

THAT before any action is taken regarding Camosun Street, 
the Planning Department be requested to supply the Com- 
mission with information in regard to any proposed changes 
to the status of Camosun Street. 

MOVED by Aid. Pendakur, 

THAT the application of the Director of Planning be approved 
subject to the conditions of the Vancouver City Planning Commission, 


- CARRIED UNANIMOUSLY 
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10 . Building Lines - Schedule E - Part II 

An application was received from the Director of Planning to 
amend Schedule E - Building Lines - Part II, to delete the following 
established building line: 

(i) Powell Street J south side, from Carrall Street 
to Gore Avenue 

and 

Powell Street , north side, from Carrall Street 
to Gore Avenue 

The application was approved by the Technical Planning Board. 
The application was also approved by the Vancouver City Planning 
Commission . 

MOVED by Aid. Pendakur, 

THAT the application of the Director of Planning be approved. 

- CARRIED UNANIMOUSLY 


During consideration of the above matters. Council noted a 
delegation of residents of the East Hotel, 445 Gore Street, who 
were present on the matter of Notices to Vacate being given to all 
residents of this hotel. 

MOVED by Aid. Massey, 

THAT the delegation from the residents of the East Hotel be 
heard this date. 

- CARRIED UNANIMOUSLY 

Mr. Lee, spokesman for the residents, made representation to 
Council for intervention by Council in this matter. It was noted 
that the Standing Committee on Social Services currently has this 
matter before it for consideration and resolution. 

The Mayor requested that Alderman Harcourt meet with the owners 
of the East Hotel to discuss with them the requirements of the new 
Fire By-law. The Mayor also requested that Alderman Rankin pursue 
all other matters relating to the East Hotel which have been dis- 
cussed at previous meetings of the Standing Committee on Social Ser- 
vices . 

MOVED by Aid. Pendakur, 

THAT the owner of the East Hotel be requested to appear before 
Council on June 11, 1974 to discuss the matter of Notices to Vacate 
being given to all residents of this hotel. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Pendakur, 

THAT the Committee rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Pendakur, 
SECONDED by Aid. Harcourt, 

THAT the report of the Committee of the Whole be adopted and 
the Director of Legal Services be instructed to prepare and bring 
in the necessary amendments to the Zoning and Development By-law. 

- CARRIED UNANIMOUSLY 

The Council adjourned at approximately 9:35 p.m. 


********** 


The foregoing are Minutes of the Special Council Meeting 
(Public Hearing) of May 30, 1974, adopted on June 11, 1974. 



MAYOR 
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CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 


A regular meeting of the Council of the City of Vancouver 
was held on Tuesday. June 11. 1974, in the Council Chamber at 
aooroximatel y 2.00 v.m. 

PRESE NT: Mayor Phillins 

Aldermen Bowers. Gibson. Harcom-t . Hardwick. 

Marzari. Massey, Rankin and Volrich, 

ABSENT : Alderman Pendakur. 

Alderman Linnell (Leave of Absence) 

CLE R K TO THE COUNCIL : D.H. Little 

PRAYER 


The oroceedings in the Council Chamber were onened with 
prayer, offered by the Rev, G.A. Baxter. Civic Chanlain. 

ACKNOWLEDGMENT, 


The Mayor acknowledged the nresence in the Council Chamber of 
students from the Strathcona School, under the direction of Mrs C. 
Turley , 

' IN CAMERA ' MEETING. 


The City Clerk advised that the 'In Camera' Committee 
aooroved the items lor consideration at the 'In Camera' meeting 
later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Hardwick 
SECONDED by Aid. Volrich 

THAT the minutes of the Regular Council Meeting dated 
May 28, 1974, with the exception of the 'In Camera' nortion. and 
the minutes of the Snecial Council Meeting (Public Hearing) dated 
May 30, 1974, be adonted , 

- CARRIED UNANIMOUSLY. 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Marzari. 
SECONDED by Aid. Gibson, 

THAT the Council resolve itself into Committee of the Whole. 
Mayor Phillins in the Chair-, 

- CARRIED UNANIMOUSLY. 


UNFINISHED BUSINESS, 

Council agreed that the following unfinished business items 
be deferred, pending the hearing of delegations this evening: 

1, Playhouse Theatre Comnany. 

2, Vancouver Peretz School, 

3 , Sands Hotel , 

4, Vancouver Indian Centre Society, 

5, Puccini's Italian Restaurant, 

6, Hotel East, 445 Gore Avenue, 


Regulai' Council, June 11, 1974 2 

UNFINISHED BUSINESS 

7 . G.V.P.D. Transportation Function Study Committee . 

Council on May 28, 1974 received a letter from the G.V.R.D. 
dated May 15, 1974, respecting the position paper of the 
Transportation Function Study Committee, and agreed to consider 
the position paper at this meeting. 

The following extract from the position paner was considered 
by Council seriatum: 


" Therefore the Regional District requests that the Provincial Government provide 
Letters Patent and/or necessary legislation to enable it to carry out the 
follovrin-; role and functions: 


1, A. For the Regional District to be responsible, in collaboration with the 
Provincial Transportation Departments and Agencies, and with member 
nnxnicipalities , for the preparation and adoption of comprehensive trans- 
portation plans and nrograms for the m.ovement of people and goods for 
these elements of transportation which are ^■d.thin the jurisdiction of 
the Pro^dncG, its agencies and municipalities, and for collaboration 
with the appropriate Federal Ministries and Agencies for those elements 
which are within the jurisdiction of the Federal Goverrinent, 

OR 

B. For the Provincial Government to establish a Transportation Planning 

A.uthority consisting of Ministers of Provincial Departments responsible 
for Transportation, and representatives of the Regional District acting 
on behalf cf meniber municipalities who would collectively be responsible 
to the Pro\'incial Cabinet and the Regional Board, for the preparation 
and adoption of comprehensive transportation plans and programs as in 
1. A. above. 


2. For the Regional District to act on behalf of its member municipalities 
in joint planning operations for the preparation of comprehensive trans- 
portation plans and programs vd.th Pravincial and Federal agencies. 


3. A. To establish a Regior.al Technical Transportation Committee consisting 
of representatives of the Regional District, member municipalities, 
[^engineers and plaiiners], and Provincial Transportation Agencies to: 

a) participate jointly with the Regional Technical Planning 
Committee in. the preparation of transportation plans, 

b) prepare annual and five-year transportation improvement 
programs and strategies for achieving these plans, 

c) recomaend the above programs and strategies to the appropriate 
Provincial Ministers and to the Regional Board, and 

d) prepare reasonably common standards and procedures for traffic 
engineering throughout the Region for adoption by the Regional 
Board, 

OR 

B. For the Transportation Planning Authority [outlined in 1. B. above] to 
establish a Technical Transportation Committee composed of representa- 
tives and for the purposes outlined in 3« A. above. 


Continued 
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UNTINISHED BUSINESS (Contd) 
G.V.R.D. Transportation Function Study Committee (Contd . ) 


U* For the Rerional District to designate transportation corridors 

[both potential and final], and to recommend to member municipalities, 
appropriate land uses in these corridors, 

5, To provide the Regional District \vith powers similar to those of the 
nmnicipality , to acquire lands in transportation corridors and to plan, 
design' and develop these lands for commercial, industrial, institutional, 
and transportation purposes, in terminal, station and regional town centre 
areas in these trani-portation corridors, 

6, For the Regional District to inform, publicize, promote and make regula- 
tions as may to deerr.ed necessary [i,e, over car-poolings, staggered hours, 
etc.] so as to ini^luence the travel habits of the public and bring them 
into conformity with adopted transportation strategies. 


7, For the Regional District to raise sufficient funds to carry out these 
transportation planning and co-ordinating functions as defined in the 
Letters Patent received for these purposes. 


8, For the Regional District to be empov;ered to raise funds by borrowing, 
to le\y member municipalities, and to receive contributions from Senior 
GoverrjT.ents for the purposes of carrj-'ing out agreed upon major arterial 
improvement progra-s, and for the Regional District to disperse such 
funds to member mujiicipalities to carr;>' out such agreed upon arterial 
programs. This enabling provision should be subject to a satisfactory 
master agreement being reached on this matter between the Province, 
the Regional District and the member municipalities, which would provide 
for an improved financial position to the Regional District and member 
municipalities in regard to financing of arterials." 

MOVED by Aid. Hardwick 

THAT Council endorse Clauses l.A and 3. A, subject to 
aooropriate financing formula being develooed with the senior 
governments, Clauses 2, 4, 5 and 8 be referred to the Board of 
Administration for comment on the imnlications involved, and Clauses 
6 and 7 be endorsed. 

- CARRIED UNANIMOUSLY. 


COMMUNICATIONS OR PETITIONS 
Vancouver Square - Simpson Sears Building. 

At this point in the proceedings Council agreed to hear Mr, 
P.W, Butler, Solicitor, representing Polaris Develonment, regarding a 
nroject involving construction of a building on the old Eaton's 
building site on Hastings Street, A letter was noted from Mr, 
Butler, dated June 11, 1974, requesting Council's oninion on the 
tower which is part of the project. Council noted that the 
Technical Planning Board had no objection to the nronosed relocation 
of the tower, provided certain conditions were met. The Director 
of Planning elaborated on the Technical Planning Board's nosition, 

Mr, Hawthorn, Chairman of the Design Panel, also addressed 
Council and gave the Design Panel's views and concern respecting 
the height of the tower. 

MOVED by Aid, Gibson, 

THAT this matter be referred back to the Technical Planning 
Board for further consideration with a view to attemnting to scale 
down the tower, and the Director of Planning report back 
to City Council before any further action is taken. 


- CARRIED UNANIMOUSLY. 
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'JUN 1 6 1970 

Board of Administration, June 12, 1970 . . . . (BUILDING - 3) 


Clause 2 continued 


(d) the existing and permitted uses and the form 
and need of each C-2 zone including its rela- 
tionship to any surrounding residential area. 

It is further recommended that the Director of Planning 
be authorized to make application to amend the By-law 
accordingly and that such an amendment be submitted 
direct to Public Hearing after report from the Town 
Planning Commission. ' 

The Town Planning Commission on June 5, 1970 endorsed the 
recommendation of the Technical Planning Board." 

Your Board RECOMMENDS that the recommendations of the Technical Planning 
Board and the Town Planning Commission be received and the matter be 
referred for the consideration of Council at a Public Hearing. 


CONSIDERATION 


3. Low Rental Accommodation for 
Old Age Pensioners 


The Director of Planning has reported as follows: 

"A letter dated March 24th, 1970, from Mrs. Jennifer M. Goddard 
regarding a possible means of obtaining additional accommodation 
for pensioners has been referred to me for report. 

Mrs. Goddard proposes that the City pass a by-law requiring all 
landlords to make one suite in 25 or 30 available at a rental not 
exceeding $65.00 per month for senior citizens. She further 
suggests that apartment owners be offered a tax incentive or subsidy 
on such suites. 

Such arrangements would be possible under Section 35 of the present 
legislation. However, we are advised that such an arrangement 
would have to be negotiated, that a by-law imposina such a require- 
ment would not be possible under existing legislation. 

The system of rent supplements has been utilized in the United 
States and to some degree in Ontario. The basic arrangement is 
that the housing authority contracts with private owners for an 
agreed number of units and aarees to pay them the regular rent. 
The difference between the rent paid by the low income occupant 
and the regular rent is therefore similar to the rent subsidy 
now shared between three levels of government in public housing 
projects . 

It is considered by many advisors on housing for low income people 
and the elderly that it is highly desirable they be integrated into 
the main stream of normal housing accommodation. Mrs. Goddard 's 
suggestion is therefore along these lines. 

The Council may wish to thank Mrs. Goddard for her suggestions and 
to refer this suggestion to the B.C. Housing Management Commission 
for its consideration. " 

Your Board submits the report of the Director of Planning for Council's 
CONSIDERATION. 

(Mrs. Goddard' s letter of March 24th, 1970 is circulated for Council' 
information. ) 


* * * * * 


FOR ADOPTION SEE PAGE(S) .(£?,^ tlCl 
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UNFINISHED BUSINESS (Contd) 
Civic Grant Request, 

Vancouver East Lacrosse Association. 

Council, on May 28, 1974, deferred consideration of a clause 
in the report of May 9, 1974, from the Social Services Committee 
with respect to a grant request from the Vancouver East Lacrosse 
Association to purchase lacrosse equinment. The Director of 
Social Planning was instructed to investigate and renort on nossible 
funding sources , Pursuant thereto, the Council noted a memorandum 
from the City Clerk of June 7, 1974, giving details of the various 
organizations contacted by the Director of Social Planning, No 
grants were available, 

MOVED by Alderman Rankin 

THAT the following recommendations of the Director of Social 
Planning, as contained in the Social Services report of May 9,1974, 
be approved , 

1, That a grant of $2,500 be made to the Vancouver East 
Lacrosse Association to nurchase 50 sets of lacrosse 
equipment for use by disadvantaged children in the 
East end: 

2, That the Department of Social Planning, in conjunction 
with the Department of Recreation and the B.C. Snorts 
Federation, investigate the need for, and means of 
establishing, a fund to assist children to narticinate 
in amateur sports, 

CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY, 


COMMUNICATIONS OR PETITIONS 

Chimo B.C. International 
Volleyball Game. 


Council on May 28, 1974, when considering a grant request 
from Chirao Volleyball of B.C. in connection with an International 
Women's Volleyball Game with the People's Republic of China, 
passed a motion taking no action with respect to the grant request. 
Pursuant thereto, a further letter from the organization was 
received, dated June 5, 1974, requesting that the City soonsor a 
dinner honouring the visit of the Chinese Team, 

MOVED by Aid, Harcourt 

THAT the City of Vancouver host a luncheon or dinner in honour 
of the visit of the People's Republic of China Volleyball Team , un 
to a maximum cost of $500. 

- CARRIED, 

(Alderman Bowers opposed) 


Revision of Election Rates - Minimum Wage, 

Council noted a letter dated May 27, 1974, submitted by the 
City Clerk concerning Revision of Election Rates as follows: 


CONTINUED. 
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COMMUNICATIONS OR PETITIONS (Contd) 
Revision of Election Rates . (Contd . ) 


" Enclosed is a schedule of recommended pajnnents 
in respect of Deputy Returning Officers, Assistants 
and their clerks, which are increased by application 
of the $2.50 per hour Minimum Wage Act requirements, 
effective June 3, 1974. 

If Council adopts these rates, the Election Budget 
for 1974 will require the addition of a further amount 
of $10,267.00. The reason for this increase over 
budget is that it was not anticipated as being necessary 
to reflect the minimum wage increase at the Deputy 
Returning Officer and Assistants level but, in checking 
with the Minimum Wage Act authorities, we have been told 
that the provisions of the Act apply throughout the 
entire Election staff. 


It is recommended the attached schedule of rates * 
for Election Staffs, as indicated, be approved, and the 
City Clerk's Election Budget be increased accordingly." 


MOVED by Aid, Harcourt, 

THAT the recommendation of the City Clerk be anoroved . 

*(The Schedule of Rates referred to is _ CARRIED UNANIMOUSLY, 

on file m the City Clerk's Office.) 


Vancouver Peonle's Law School, 


Council noted a letter dated June 5, 1974 from Vancouver 
Peoole's Law School advising that the organization is anplying 
to become an incoroorated society under the B,C, Society Act. 
In accordance with the terms of the Act, only Council can grant 
permission for the use of "Vancouver" in the name "Vancouver 
Peoole's Law School", The organization is seeking oermission to 
use the word "Vancouver" in its title. 


MOVED by Aid, Marzari , 

THAT the request of the Vancouver Peoole's Law School for 
permission to use the word "Vancouver" in the name "Vancouver 
People's Law School" be granted, 

- CARRIED UNANIMOUSLY. 


Sunday Racing at Exhibition Park , 

A letter was received from the Pacific National Exhibition 
under date of June 6, 1974, advising of the following motion of the 
Board of Directors: 

" That the PNE request the City of Vancouver to annroach 
the Provincial Government to change the Section of the 
Charter regarding Sunday Racing at the earliest possible 
time, to allow for this trial to take olace in July," 

MOVED by Aid , Bowers 

THAT Council advise the P.N.E. and the B,C, Jockey Club 
that it has no objection to this request, and the Provincial 
Government be, therefore, requested to amend the Vancouver Charter 
to make Sunday Racing in July oossible, on a trial basis, 

- LOST 

(Aid, Gibson, Harcourt, Hardwick, Marzari, Massey, 
Rankin, Volrich, and the Mayor oonosed) 
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COMMUNICATIONS OR PETITIONS 

Plans for Major Buildings. 

A letter, dated May 29, 1974, from the Park Board was noted 
concerning a reply to Council's direction of April 30, 1974, "that 
the Park Board present plans for major buildings both to Council 
or a designated committee of Council and the Board of Administration 
before any project goes to tender". 

The Park Board, by resolution, advised that it did not 
appreciate, nor deem it to be correct, that Council should 
continue their erosion of the role of the Park Board in conducting 
its official functions as a duly elected body in the City of 
Vancouver , 

Council was reminded that this tonic is contained in the 
report of the Standing Committee on Finance and Administration, 
dated May 23, 1974, which will be considered later this day. 

MOVED by Aid. Gibson, 

THAT the letter from the Park Board be received. 

- CARRIED UNANIMOUSLY. 

COMMUNICATION, 
DELEGATION AND REPORT OF 
COMMITTEE 


Street Vending . 

Council noted a letter from Mr. W. Friedel, requesting to 
appear as a delegation this day concerning the oronosed regulations 
re street vending. 

Council agreed at this time to hear Mr. Friedel onnosing 
certain regulations contained in the report of the Community 
Development Committee dated May 30, 1974. After hearing the 

delegation. Council considered the Community Develonment Committee's 
report on Street Vending and action was taken as follows: 

Report of Standing Committee on 
Community Development (Clause 2) 

A . Background . 

MOVED by Aid. Volrich 

THAT this clause be approved. 

- CARRIED UNANIMOUSLY. 

B , Type and Number of Vendors . 

MOVED by Aid. Volrich 

THAT this clause be approved, after deleting the following 
words from the officials' report dated May 8, 1974 - 'your officials 
recommend four as a maximum', 

- CARRIED UNANIMOUSLY. 

C , Mobility 

MOVED by Aid . Volrich 

THAT this clause bo approved. 

- CARRIED 

(Aid. Marzari opposed) 

D, Goods to be Sold 

MOVED by Aid. Volrich 

THAT this clause be approved. 

- CARRIED 

(Aid. Gibson, Harcourt, Marzari and Rankin opposed) 

MOVED by Aid. Harcourt 

THAT Clause 'D ' be deferred for further consideration by the 
Committee . 

- LOST 

(Aid. Bowers, Hardwick, Massey, Volrich and the Mayor opposed) 
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COMMUNICATION, 
DELEGATION AND REPORT OF 

COMMITTEE (Contd , ) 


Report of Standing Committee 

on Community Development (Clause 2) (Contd . ) 

E . Location of Vendors 

MOVED by Aid. Volrich 

THAT this clause be approved; however, if the vendor is 
not satisfied with the allocation of space by the City Engineer 
then the vendor can appeal to the Standing Committee on Community 
Development for decision. 

- CARRIED 

(Aid. Gibson, Marzari and Rankin onoosed) 


- CARRIED 


F « Size of Permit Areas 

MOVED by Aid. Volrich 

THAT this clause be aporoved. 

(Aid. Marzari opposed) 

G . Local Authorities 

MOVED by Aid. Volrich 

THAT this clause be deleted. _ CARRIED UNANIMOUSLY 

H. Permit Fees 

MOVED by Aid. Rankin 

THAT there be no fee per square footage this year, and 
the flat permit fee, as recommended by the Committee, be annroved 
except, for this year only, half the $200 fee be charged. 

FURTHER THAT the pro-rata type of fee for stands and carts 
on Granville Mall and Gastown areas only, be referred back to 
the officials to prepare a schedule, which will be nresented to 
Council for final aporoval , 

- CARRIED UNANIMOUSLY. 

I . Administration 

MOVED by Aid. Volrich 

THAT this clause be approved but that the same preference 
be extended to present holders of Pedlers ' Licenses, 

- CARRIED UNANIMOUSLY. 

J. Enforcement 

MOVED by Aid. Volrich 

THAT this clause be approved. - CARRIED UNANIMOUSLY. 

MOVED by Aid. Massey (in amendment) 

THAT the impoundment procedure be included 

(Aid. Gibson, Hardwick, Marzari and Rankin opposed) 

A tie- vote resulted and, therefore, the amendment was - LOST 

The motion by Aid. Volrich was put and carried unanimously. 

(Aid . Harcourt was not present when this Clause was 

considered . ) 

K. Guidelines 

MOVED by Aid. Volrich 

THAT this clause be approved. - CARRIED. 

(Aid. Marzari opposed) 

During consideration of the foregoing matter. Council 
recessed at approximately 4 p.m. and, following an 'In Camera' 
meeting in the Mayor's office, re-convened in Onen Session \n 
the Council Chamber with Alderman Gibson absent. 
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Street Vending (Contd) 

MOVED by Aid. Harcourt, 

THAT the Street Vending By-law not be put into effect until 
it can be effectively administered and until the Granville Mall 
is in operation. 

- LOST 

(Aid. Bowers, Massey, Volrich and the Mayor oonosed) 
A tie-vote resulted and therefore the motion was - LOST. 

In considering the foregoing sub.ject of Street Vending, 
Council also noted a report, dated June 5, 1974, submitted by the 
City Engineer, Director of Legal Services and Director of Social 
PI anning . 

Neighbourhood Improvement Program 
Riley Park Area - (Clause 1) 

Council, at this time, considered Clause 1 of the renort of 
the Standing Committee on Community Development, dated May 30,1974 
on the matter of Neighbourhood Improvement Program for Riley Park 
Area . 

MOVED by Aid. Volrich 

THAT this Clause be received for information. 

- CARRIED UNANIMOUSLY. 


COMMUNICATIONS OR PETITIONS 

Demolition of four houses. 
Odium Drive/Kitchener. 

Council noted a letter, dated May 17, 1974, from Colette 
French, on behalf of certain low-income families, requesting to 
appear as a delegation this evening on the matter of demolition 
of four houses on Odium Drive and Kitchener Street. 

MOVED by Aid. Harcourt, 

THAT the delegation be heard later this day. 

- CARRIED UNANIMOUSLY. 

Vancouver Kitsilano Boys' Band . 

Council noted a letter from Vancouver Kitsilano Boys' 
Band, requesting a grant of $1500 towards assisting the Band 
on its forthcoming European tour. 

MOVED by Aid. Rankin 

THAT a grant of $1500 be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY. 

Damage to Property, 

1915 East Georgia Street . 

Council noted a letter dated May 27, 1974, from Lawson, 
Lundell, Lawson and Mcintosh, Solicitors, requesting to annear 
as a delegation on the matter of damage to the home of Mr. and 
Mrs Sokugawa. 

Council was advised the Director ol Legal Services will be 
submitting a report on the matter to the Council meeting on June 
25, 1974. 

MOVED by Aid . Harcourt 

THAT the delegation request be granted for the Council 
Meeting on June 25, 1974. 

i - CARRIED UNANIMOUSLY. 
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Study of Transit Systems in 
Europe - Council Representative . 

Council noted the following letter, dated May 30, 1974, 
submitted by Mayor Phillips. 

I believe it would be useful for a member of Vancouver 
City Council to accompany The Honourable Jim Lorimer to 
Europe to check out transit systems and equipment. You 
will see by the enclosed letter that he has invited members 
of the Board. The GVRD Board decided to send a member on 
this trip and it will probably be the Chairman, Allan Kelly. 
I think that Vancouver City Council should send a member 
of Council at our expense. 

I would like to recommend Alderman Walter Hardwick. 


MOVED by Aid. Volrich 

THAT Alderman Hardwick, and the City Engineer, or his 
appointee be authorized to accomnany Regional District and 
Provincial Government officials to tour certain Euronean cities 
to view transit systems. 

FURTHER THAT if Alderman Hardwick is unable to take the 
trip, the Mayor be authorized to name an alternate member of 
Council . 

- CARRIED 

(Aid. Marzari and Rankin onoosed) 

BOARD OF ADMINISTRATION, DEPARTMENT AND OTHER REPORTS 

Phase 1, City Lands, 
Area 6, False Creek , 

The Council considered a report, dated June 4, 1974, from 
the Review and Recommendation Committee which was annointed by 
Council on April 23, 1974 for the purpose of recommending to 
Council a concent with modifications for Phase 1, City Owned 
Lands, Area 6, False Creek. The Committee comprises: 

Mr. Ray Spaxman, Director of Planning - Chairman 
Mr. Larry Bell, Director of Research, United Way 

of Greater Vancouver 
Mr. Ian Davidson, Architect. 

Mr. Alvin Narod , President Narod Construction Ltd. 
Mr. Doug. Sutcliffe, Development Consultant. 

MOVED by Aid. Hardwick 

THAT , as recommended by the Committee, the concent described 
in Scheme "C" be adopted in orincinle, as the concent to be advanced 
for public hearing for re-zoning. 

FURTHER THAT the following modifications be considered with 
respect to design and implementation. 

- CARRIED UNANIMOUSLY 


- Re-design dwellings to achieve liveability at the 
density of approximately 28 dwellings per gross acre, 
and to achieve economy. 

- Respond to the Fire Chief's request for non-combustible 
exterior cladding and roofing materials. 

- Use a housing module as small as 16 feet in a small 
number of the dwellings only. 


CONTINUED 
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Phase 1, City Lands, 

Area 6, False Creek (Contd . ) 

- Re-design the underground parking to reduce walking 
distances to dwellings, to preserve security and to achieve 
economy . 

- Re-design the parking for the public spaces. 

- Provide a second access route to the eastern residential 
cluster. 

- Re-design the access to the dwellings to ensure adequate 
facilities for garbage collection, deliveries, passenger 
drop-off s, fire trucks, and emergency vehicles. 

- Designate more specifically the activities and functions 
of the public open space, to make it an attractive place 
to visit. 

- Delete the beach. 

- Re-design the marina for at least 325 boats. 

- Re-design the bridge connections across 6th Avenue to 
make them more inviting. 

- Re-design the commercial facilities to provide for 
concentration rather than dispersal. 

- Consider north- south transportation linkage between 

a focus of interest, such as a town centre, and Broadway. 

- Review noise abatement measures, and make improvements 
as necessary, as for example in the western enclave. 

- Review timetable for design and construction to achieve 
completion as quickly as possible. 

Council, after reviewing the modifications in the recomm- 
endation, agreed to delete the reference to non-combustible 
cladding and roofing materials and suggested that the officials 
review the amount of open space between the buildings and the 
water, particularly at the eastern part of the development. 
There was general agreement with respect to the balance of the 
modifications suggested.. 

Explanations were given by the Director of Planning, Mr 
Hickley, and the Development Consultant, Mr. Sutcliffe, with 
the aid of plans. 

Proposals for CD Zoning, 
False Creek Basin 


Council also noted the "Proposal for a CD Zone for the 
False Creek Basin" prepared for the Planning Department by 
Johnston Associates Management Limited, together with a memo- 
randum from the Director of Planning, commenting on the oroposal . 

MOVED by Aid, Hardwick 

THAT this proposal by Johnston Associates Management Ltd., 
including any related reports, be referred to a public hearing 
to be held at 7,30 p,m., June 27, 1974, after substituting new 
pages for pages 3/ 3,1 to 3.6. 

- CARRIED UNANIMOUSLY. 


During consideration of the foregoing. Alderman 
Marzari left the meeting. 
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BOARD OF ADMINISTRATION, DEPARTMENT AND OTHER REPORTS 

A, BOARD OF ADMINISTRATION 
REPORT, June 7, 1974. 

Works and Utility Matters 
(June 7, 1974) 


The Council considered this renort which contains six 
clauses, identified as follows: 

Cl,l, Closure of Portion of St, George Street and 

Carolina Street, between Great Northern Way 

and 5th Avenue, 
CI, 2, Reconstruction of Sewer on 13th Avenue between 

Quebec and Main Streets Prior to Paving, 
CI, 3, Seymour Street Sewer and B,C, Telephone Duct, 
CI. 4, Local Improvements by "Petition", 
CI. 5, Connection Rates for Underground Wiring, Local 

Improvements , 

CI, 6, Tender No, 41-73-4, Front Loader Packer Refuse Bodies. 
The Council took the following action: 

MOVED by Aid, Bowers 

THAT the recommendations contained in Clauses 1 to 6 of 
this report, be anoroved, 

- CARRIED UNANIMOUSLY, 
(Clause 6 was carried by the required majority) 

Social Service and Health Matters 
(June 7, 1974.) 


Youth Health Services - Request for 
Maintenance of Current Funding Formula , 

MOVED by Aid. Volrich 

THAT the recommendation of the Board of Administration 
contained in this report, be approved, 

- CARRIED UNANIMOUSLY. 


Building and Planning Matters, 
(June 7, 1974.) 

The Council considered this report which contains five 
clauses, identified as follows: 

CI. I. Strata Title ADnlication - New Construction 

588 East 5th Avenue, Lot 1, Block 87, D.L. 

264A, Farmers & Merchants Trust Co., Ltd., 
CI. 2. Strata Title Application - New Construction 

1540 East 4th Avenue, Vancouver, B,C, 

Lot 1 of Lots 37 to 39, Blk 145, D.L. 264A 

Plan 2365, Seccia Brothers, 4732 Ridgelawn 

Drive, Burnaby 
CI, 3, Strata Title Application - New Construction 

1825 Comox Street - Lot 39, Block 69, D,L.185 

Mike Gaska Construction Co, , 
CI, 4, Strata Title Application - New Construction 

1165 Burnaby Street-Lot 13, Block 25, D.L, 185, 

Plan 92, West Coast Enternrises Ltd,, 
CI, 5, Proposed Renovation of Office/Retail Building, 

615 West Hastings Street, 

The Council took action as follows: 

MOVED by Aid. Hardwick, 

THAT the Strata Title applications described in Clauses 1-4 
above, under the Strata Titles Act re new apartment construction, 
be approved, subject to application of the relevant By-laws. 

- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION 

REPORT DATED June 7.1974 (Contd.) 

Building and Planning Matters, 
(June 7, 1974) (Contd.) 

Proposed Renovation of Office/Retail 
Building, 615, West Hastings Street . (CI . 5 ) 

MOVED by Aid. Hardwick, 

THAT the application by Egest Construction Corporation Ltd., 
to renovate the interior of 615 West Hastings Street be aooroved. 

- CARRIED UNANIMOUSLY. 

Strata Title Application 
1484 Charles Street. 

The Council noted a Strata Title apnlication for a new 
construction at 1484 Charles Street, submitted by Landmark 

Projects Corporation Ltd., as contained in Board of Administration 
report . 

MOVED by Aid. Hardwick, 

THAT the application of Landmark Projects Cornoration Ltd., 
under the Strata Titles Act, re new construction at 1484 Charles 
Street, be approved, subject to the relevant By-laws. 

(deferred) 

MOVED by Aid . Volrich 

THAT this whole matter be deferred to the next 
meeting of Council. 

- CARRIED UNANIMOUSLY. 

Finance Matters, 
(June 7, 1974.) 

The Council considered this report which contains seven 
clauses, identified as follows: 

Cl.l. 1974 Basic Capital Program. 

CI. 2. Traffic Paint Shon Staffing. 

CI. 3. Establishment of 1 Temnorary Library Assistant II 

Position - Catalogue Division. 

CI. 4. Investment Matters (Various Funds) Anril, 1974. 

CI. 5. Additional Staff - Permits and Licenses Denartment. 

CI. 6. Auto Allowances for City Emnloyees. 

CI. 7. Bridge Insurance. 

The Council took the following action: 

MOVED by Aid. Volrich 

That the recommendations of the Board of Administration 
contained in Clauses 1 - 7 of this report be approved. 

- CARRIED UNANIMOUSLY 

Personnel Matters 
(June 7, 1974.) 


The Council considered this report which contains three 
clauses, identified as follows: 

Cl.l. Personnel Regulation #50 - Court Attendance and 

Jury Duty. 
CI. 2. Training Policy and Program. 
CI. 3. National Conference - Harry Seneca College, 

Toronto - June 18-20/74. 

The Council took the following action: 

MOVED by Aid. Volrich 

THAT the recommendations of the Board of Administration 
contained in Clauses 1 and 3 be annroved, and that Clause 2 be 
deferred pending the hearing of a delegation from the Municinal 
and Regional Employees' Union, as requested in their letter of 
June 7, 1974. 

- CARRIED UNANIMOUSLY. 
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Property Matters 
(June 7, 1974) 


The Council considered this renort which contains eight 
clauses, identified as follows: 

Cl.l. Lots 4-6, Block 122, D.L. 541, 1420 Howe Street. 
CI, 2. Rental Review - Encroachments from Lots 8-13 

inclusive and Parcel A, Block 43, D.L.200A, 

situated West side Scotia Street, between 7th 

and 8th Avenues. 
CI. 3. Rental Review - East 66' of Cromwell Street, 

South of Kent Avenue. 
CI, 4, Vancouver Sewerage and Drainage District, Sewer 

Easement over City-owned Lot E, Block 111. D.L.264A 

(China Creek Park) Sit. N/S 8th Avenue, Keith to 

Glen Drives. 

CI. 5. Lot 96, D.L. 339, Situated 6600 Block Arlington Street 
CI, 6. Demolitions. 

CI. 7. False Creek - Area 10, Clay Marina. 
CI. 8. City of Vancouver - P.N.E. Lease. 


The Council took action as follows: 


MOVED by Aid. Volrich 

THAT the recommendations of the Board of Administration 
contained in Clauses 1 to 5, be aporoved, and that Clause 6 be 
received for information. 


False Creek - Area 10, 
Clay Marina (Clause 7) 

In considering this clause the Council agreed to hear 
Mr. Clay's representative, urging that Council give a long-term 
lease to Mr. Clay, or at least permit him to continue occupancy until 
definite alternative plans have been formulated for the area. 

Council was advised by the officials why it was necessary to 
have this site vacated by the end of September. 


MOVED by Aid, Massey 

THAT the Director of Legal Services be instructed to take 
action to have Mr. Clay vacate the site in question not later than 
September 30, 1974. 

- CARRIED 

(Alderman Rankin opposed) 


City of Vancouver - PNE Lease (Clause 8) 

MOVED by Aid. Volrich 

THAT this clause be referred to the Director of Finance to 
meet with the Manager of the Pacific National Exhibition, to discuss 
the lease arrangements for report to the Finance Committee, which 
will review the entire leasing policy. 

- CARRIED UNANIMOUSLY. 


Council recessed at approximately 6.10 p.m. to 
re-convene in open council in the Council Chamber 
at 7.30 p.m. 
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JIJN.1.6 .19.70 (FINANCE - 1) 


Board of AcSministration , June 12, 1970 . 

FINANCE MATTERS 

RE COMME NDAT I ON 

1 . Financial Statements and Annual Reports 1969 

The Director of Finance reports as follows: 

"Copies of the Financial Statements and Annual Reports for 
the year 1969 have been received and distributed to the 
members of City Council. 

RECOMMENDED that the Annual Report for the year 1969 be 
formally received." 

Your Board RECOMMENDS that the foregoing recommendation of 
the Director of Finance be adopted. 

CONSIDERATION 


2 . Grant - Grandview Legion #179 
Fourth Division 

Vancouver District Soccer Association 

The Manager of the above-noted submits a request for a grant 
in the amount of $1,000 to assist this team in accepting an invitation 
to participate in the Manitoba Centennial Invitational Soccer Tourna- 
ment this coming August. Details of the request are included in the 
letter from the Manager, copies of which are circulated for the 
information of Council. 

Your Board notes that Council has dealt with similar requests 
in the past as follows: 

August 1967 - B.C. Lacrosse Association - Not Approved. 

Travel to Ontario re two 
Centennial Lacrosse Tournaments. 

October 1966 - Meraloma Junior Football Club - $120 Approved. 

Travel to Edmonton re Alberta 
Championship Game . 

August 1966 - Texaco Service Stations Women's - Request received 

Softball Team - Major Women's No action taken. 

League in South Hill - 
Travel to Toronto re Canadian 
Softball Finals. 

Your Board submits the foregoing for the consideration of 

Council . 


DELEGATION REQUEST - GRANDVIEW LEGION #179, FOURTH DIVISION, 

VANCOUVER DISTRICT SOCCER ASSOCIATION 
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The Council reconvened in the Council Chamber at 7.30 n.m. 
with Mayor Phillios in the Chair and the following members oresent. 

PRESENT: Aldermen Bowers, Gibson, Harcourt, Hardwick, 
Marzari, Massey, Rankin and Volrich. 

ABSENT: Alderman Pendakur. 

Alderman Linnell (Leave of Absence) 

CLERK TO THE COUNCIL: D.H. Little. 

DELEGATIONS 

Playhouse Theatre Comnany 

Council, on May 14, 1974, agreed to hear a delegation from 
the PlayhouseTheatre Comnany requesting an additional grant in view 
of the amount of the grant received by the Vancouver Symnhony 
Orchestra. Mr. Christopher Newton, the Artistic Director, 
addressed the Council and filed a letter, dated June 11, 1974, 
giving details of the Playhouse rental, exnenditure and attendance. 

MOVED by Aid. Massey 

THAT an additional grant of $12,000 towards rental of the 
Playhouse Theatre, be approved. 

- CARRIED 

BY THE REQUIRED 
MAJORITY. 

(Aid. Bowers opposed) 
Vancouver Peretz School 


City Council, on April 23, 1974, when considering a Board 
of Administration report regarding a grant equal to taxes for the 
Vancouver Peretz School, agreed to hear a delegation from the 
organization and requested that it nrovide a cony of its latest 
financial statements and prove financial need. 

Pursuant thereto, the organization submitted a letter dated 
May 16, 1974, showing its current financial nosition and filing 
financial statements requested. 

Mr. Oberg and Dr. Hestrin sooke in sunnort of the grant 
request . 

MOVED by Aid. Harcourt 

THAT a grant of $6,600 be annroved to be applied against 
the 1974 taxes. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY. 


Sands Hotel . 

Mr. Heath Beggs, representing a group of residents and 
businessmen, addressed the Council with respect to the develonment 
of the Sands Hotel. Following an explanation given by members 
of Council to the delegate re the Development Permit, it was 

MOVED by Aid. Hardwick 

THAT the delegation be received. 

- CARRIED UNANIMOUSLY 
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Vancouver Indian Centre Society , 

Mrs Cantryn addressed the Council requesting reconsideration 
of the Society's original request for a grant of $29,379. The 
organization had received a civic grant of $16, 500(1 ess $8,250 CAP), 
Mrs Cantryn filed a brief, dated June Tl, 1974, on the activities of 
the Society, 

MOVED by Aid. Rankin 

THAT an additional grant of $12,879 be approved, 

- deferred 

MOVED by Aid, Massey 

THAT this whole matter be referred to the Social Services 
Committee to obtain a report from the Director of Social Planning 
re budget and other funding sources, as well as information 
regarding what additional services the City may be prepared to 
f und . 

- CARRIED UNANIMOUSLY 


Puccini's Italian Restaurant, 

Council, on May 28, 1974, deferred consideration of the 
Board of Administration report dated May 24, 1974, re oronerty at 
the South-west corner of Gore and Union Streets, pending the hearing 
of a delegation from Puccini's Italian Restaurant Ltd. 

Mr. John Tate, the Proprietor, addressed the Council and 
filed a petition (33 signatures) from various businessmen in the 
area, requesting Council to allocate the oronerty as a narking lot, 
Mr, Tate referred to the critical narking situation in the area. 

Council also noted a letter from the Park Board, dated June 
11, 1974, advising that the Park Board does not wish this nronerty 
for park purposes and approving in nrincinle it being used for a 
parking lot. The Park Board also suggested that any revenue 
received by the City for rent on the nronerty, be turned over to 
the Park Board for the construction of a mini-park in the area, 

MOVED by Aid, Bowers 

THAT the request by Puccini's Italian Restaurant Ltd., to 
use this City-owned property at the South-west corner of Gore and 
Union Street as a parking lot, be granted, 

- deferred 

MOVED by Aid, Hardwick 

THAT this whole matter be referred to the Director of 
Planning for consideration by the Strathcona Planning Team, and 
a report be submitted to Council on the evaluation of the various 
alternative uses of the property. 

- CARRIED UNANIMOUSLY 


Hotel East 

At the Special Council Meeting, on May 30, 1974, after 
having heard representatives from the residents of the Hotel East, 
it was resolved that the owner of the Hotel East be requested to 
appear before Council to discuss the matter of Notices to Vacate 
being given to all residents of this hotel. 

Mr. Gifford, Counsel for the owners, addressed Council, 
filod a brief and gave details of the situation. He advised of 
the plan to convert the building to restaurant and office use. 


CONTINUED. 
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Hotel East (Contd) 

MOVED by Aid. Hardwick 

THAT this whole matter, and the possibility of retaining 

the hotel by leasing to a non-profit organization be referred to 

the Housing Committee for early consideration and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Rankin 

THAT recommendation 'A ' of the report of the Social 
Services Committee, dated June 6, 1974, and reading as follows: 

"That Council direct the Development Permit sub-committee 
of the Technical Planning Board, the Technical Planning 
Board and the Vancouver City Planning Commission to not 
relax the requirements which the Hotel East must meet to 
obtain a development permit to convert the building to 
another use." 

be also referred to the Housing Committee. 

- CARRIED 

(Alderman Hardwick opposed) 


Demolition of four houses. 
Odium Drive/Kitchener Street . 

Mrs Colette French, on behalf of residents of 1416, 1410, 
1404 Odium Drive and 1416 Kitchener Street, addressed the Council 
concerning the proposal by Koffman Foods to demolish these four 
houses for the purpose of constructing a warehouse. The 
delegation enquired if Council could stop the demolition because 
of the eviction of tenants, which will take olace soon. Alderman 
Rankin advised that he had discussed the matter with representatives 
of Koffman Foods, who own the oronerty, and also advised that no 
Demolition or Development Permit application has been received to 
date, 

Mr. Freedman, representing Koffman Foods, also addressed 
the Council, stating that it is intended to construct a refrigerated 
warehouse on the site, 

MOVED by Aid, Rankin, 

THAT the Corporation Counsel and the Director of Planning 
report to Council in two weeks time on interim measures for a 
temporary period, to prevent the demolition of residential 
properties in the area Clark Drive to the Industrial-zoned 
boundary East of Clark, Hastings to Broadway, 

- CARRIED UNANIMOUSLY. 


Development Permit Application #63200 
141 Keefer Street, 


Council received a delegation from Mr. Delgatty, Architect 
and Mr. and Mrs Leung, Owners, re a nronosed hotel nlan for 141 
Koofer Street. Clause 3, Department Reoort (Building and 
Planning Matters) dated June 7, was noted In this resnect. 

The delegation referred to a sketch of the project and 
Mr, Hawthorn, Chairman of the Design Panel, and the Denuty Director 
of Planning, both gave their opinions on the matter. 

MOVED by Aid, Massey 

THAT Council does not favour a beer narlour in this 
development, and the developer be requested to examine the new 
Liquor Act regarding appropriate arrangements other than those 
in the proposed scheme, 

- deferred 


i 


CONTINUED. 
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DELEGATIONS (Contd 

Development Permit Application #63200 
141 Keefer Street. (Contd) 


MOVED by Aid. Volrich 

THAT the foregoing motion and the question of a beer parlour 
be referred to the Community Development Committee for report 
back to Council. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Massey 

THAT the application to construct a hotel on this site 
be referred back to the Director of Planning to consider further 
with the owner, the following conditions submitted by the Design 
Panel . 

a) That it would not overshadow the surrounding area 
and be built in a lower form. 

b) That the sidewalk and lower floor use not be 
dominated by vehicle access and storage. 

c) That it recognize the vital need for pedestrian 
amenity in the general Chinatown area. 

(amend ed) 

MOVED by Aid. Hardwick (in amendment) 

THAT condition (a) in Alderman Massey's motion be deleted. 

- CARRIED 

(Aid. Gibson, Massey, Rankin opnosed) 
The motion as amended, and reading as follows, was put and 

-CARRIED UNANIMOUSLY 

MOVED by Aid. Massey 

THAT the application to construct a hotel on this site 
be referred back to the Director of Planning to consider further 
with the owner, the following conditions submitted by the Design 
Panel , 

That the sidewalk and lower floor use not be 
dominated by vehicle access and storage. 



That it recognize the vital need for pedestrian 
amenity in the general Chinatown area. 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

B. DEPARTMENT GENERAL REPORT 
June 7, 1974 

Building & Planning Matters 
(June 7, 1974) 

The Council considered this report which contains five clauses 
identified as follows: 

Cl. 1: Development Permit Application #66060: 1720 Nanaimo 
Street - Alterations to Existing Gasoline Service 
Station at the S/E Corner 1st Avenue & Nanaimo Street 

Cl. 2: Hydro Substation Site, 49th Avenue & Boundary Road 
Cl. 3: Development Permit Application #63200: 

141 Keefer Street 
Cl. 4: Rezoning Application - W/S Renfrew Street between 

18th and 19th Avenues 
Cl. 5: Proposed Zoning By-law for Chinatown and Gas town 

Historical Areas 


The Council took action as follows: 

MOVED by Aid. Hardwick, 

THAT the recommendations of the Director of Planning contained 
in Clauses 1, 2, 4 and 5 be approved. 

- CARRIED UNANIMOUSLY 

(Clause 3 was dealt with earlier this day. For Council 
action see page 16) 


C. Alterations to City-Owned Multiple 
Dwellings for Compliance with the 
Fire By-law 


Council noted a Board of Administration report under date 
of May 15, 1974, with respect to a number of City-owned multiple 
dwellings affected by amendments to Fire By-law No. 2139, which 
requires the buildings to be altered to comply with the new 
regulations by July 1, 1974. 

Council considered the contents of this report and the 
recommendations contained therein, and took action as follows 
on specific matters detailed in the report: 

The Englesea Lodge - 204 6 Beach 
(Clause 1) 


MOVED by Aid. Hardwick, 

THAT the retention of the Englesea Lodge as an apartment 
building for an estimated period of three years beyond the 
original target date of 1977, be confirmed; 

FURTHER THAT the Supervisor of Property and Insurance 
proceed with alterations for compliance with the Fire By-law, 
subject to Council approval of the bids received (as authorized 
by Council, March 12, 1974). 

- CARRIED UNANIMOUSLY 


Nelson School & Park Site 
No. 7 (Clause 2) 


With respect to Clause 2, 
West End Planning Team on this 

MOVED by Aid. Hardwick, 

THAT Clause 2 be referred 
Board, Park Board and the West 
to Council. 


Council noted a letter from the 
matter. 


for discussion between the School 
End Planning Team for report back 

- CARRIED UNANIMOUSLY 


cent ' d. 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

Alterations to City-Owned Multiple 
Dwellings for Compliance with the 
Fire By-law (continued) 

Park Site No. 19 
(Clause 3) 


MOVED by Aid. Volrich, 

THAT the existing housing be given priority consideration 
and the Supervisor of Property and Insurance be authorized to 
proceed with alterations to the City-owned buildings on Block 
45, D.L. 185, for compliance with the Fire By-law at an 
estimated cost of $122,600; 

FURTHER THAT the buildings on Block 45, D.L. 185 be 
retained for a minimum of five years with a further review 
at that time. 

- CARRIED UNANIMOUSLY 

Point Grey Road Development: 
Seagate Manor - 2831 Point Grey 
Road (Clause 4) 


The Board of Administration report sets out the following 
alternative courses of action: 

(a) to rescind the one-year extension and give the tenants 
notice to vacate by July 1, 1974. While the Landlord 
and Tenant Act only requires 30 days notice to vacate, 
it has been the City's policy, wherever possible, and 
when a number of tenants are involved, to try to give 
a minimum of 90 days notice. 

(b) to carry out the alterations for compliance with the 
Fire By-law at an estimated cost of $26,000.00 and 
retain the buildings for a period of five years with 
a further review at that time. 

(c) to carry out the required alterations at this time, 
and demolish the building in April, 1975. 

Your officials recommended approval of alternative (b) . 

MOVED by Aid. Hardwick, 

THAT no action be taken with respect to this clause. 

- CARRIED 

(Aldermen Bowers, Rankin and Volrich voted against the 
motion) 

Park Site No. 9 and Burrard 
Arbutus Connector (Clause 5) 

MOVED by Aid. Hardwick, 

THAT the alterations for compliance with the Fire By-law be 
carried out at an approximate cost of $92,000.00 and the buildings 
be retained pending completion of the transportation and Kitsilano 
local planning study, with a further review at that time. 

- CARRIED UNANIMOUSLY 

Future Development: One Duplex - 
316 East 8th Avenue (Clause 6) 

MOVED by Aid. Hardwick, 

THAT the alterations for compliance with the Fire By-law 
be carried out at an estimated cost of $4,850.00. 

- CARRIED UNANIMOUSLY 


cont ' d. . . 
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BOARD OF ADMINISTRA.TION, DEPARTMENT & OTHER REPORTS (cont'd) 

Alterations to City-Owned Multiple 
Dwellings for Compliance with the 
Fire By-law (continued) 


Civic Purposes: 455 and 

467 West 10th Avenue (Clause 7) 

MOVED by Aid. Massey, 

THAT the alterations for compliance with the Fire By-law be 
carried out and the buildings be demolished when the site is 
required for redevelopment. 

- CARRIED UNANIMOUSLY 


Property for Resale: 1216 
East 7th Avenue (Clause 8) 


It was noted that on May 28, 1974, Council passed a resolution 
leasing this site to the Alcohol and Drug Commission for $1.00 a 
year for the purpose of constructing a pre-fab Detoxification Unit. 

MOVED by Aid. Rankin, 

THAT in view of Council's action quoted above, no action be 
taken with respect to this Clause. 

- CARRIED UNANIMOUSLY 


Hiring of George T. Carkner 
(Clause 9) 


MOVED by Aid. Volrich, 

THAT the hiring of George T. Carkner (former property 
negotiator), be authorized at a cost of $1,389.00 per month, 
plus car allowance, for a period not to exceed six months from 
April 1, 1974, to assist the staff in carrying out detailed 
inspections of each property as necessary and to obtain plans 
for renovations and realistic estimates of the costs, salary 
to be chargeable to Account Codes 4257/- (Englesea Lodge) and 
9407/182 (Sundry Rental Disbursements). 

- CARRIED UNANIMOUSLY 


Authority to Contract 
Out (Clause 10) 


MOVED by Aid. Volrich, 

THAT the Supervisor of Property and Insurance be authorized 
to assign the work to reputable contractors where the estimated 
cost on each building is not expected to exceed $6,500.00. This 
authority to be limited to work required for compliance with the 
Fire By-law on those buildings presently city-owned and on future 
acquisitions where demolition is to be delayed. 


- CARRIED UNANIMOUSLY 

D. Central Files Staff: 

Engineering Department 

The Board of Administration submitted the following report 
under date of June 7, 1974: 


"Your Board has received the attached report from the City Engineer, 
recommending that three (3) additional positions of Clerk II be 
established, at an estimated cost of $13,988 in 1974, and that tem- 
porary staff already engaged in bringing the central filing system 
to a current basis, be retained in 1974 within funds already approved 
in the budget. 

The' Administrative Analyst has reviewed the filing situation in the 
City Engineering Department and reports that until recently, much of 
the filing material was kept on a divisional basis. City Council, 
in 1972, approved the installation of an open shelf central filing 
system. Work has proceeded, commencing in April, 1973, on this 
"adring thepast year but the task has proven to be more time consuming 
than anticipated. 

cont ' d . . . . 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

Central Files Staff: Engineering 
Department (Continued) 

The seridus backlog of unfiled material is being cleared with the aid 
of temporary staff, including six university students employed under 
the STEP programme. 

It is also necessary to complete a file indexing system and prepare a 
filing manual for distribution to the department. Arrangements have 
been made with the City Clerk for the Records Manager of the Archives 
Division to work with a member of the Engineering Research Branch, to 
complete this portion of the work. 

It is noted that there has been no increase in the permanent staff in 
the records section of the department (other than the addition of a 
Clerk Typist I for mail delivery) for more than 12 years. 

It is also noted that there has been a considerable amount of absentee- 
ism, due to sickness, in the staff of the records section. This has 
created additional problems in the matter of completing the change-over 
to a centralized filing system. 

While there are no records of material being generated in the depart- 
ment, a check of the registration of inward material reveals the 
following approximate annual volume of items: 

1964 - 7,600 items received in the year; . 

1969 - 9,500 items received in the year; 

1973 - 11,900 items received in the year; 

1974 - 11,200 items received in the year (estimate). 

These figures are indicative of the increased need for record section 
staff and it is therefore 

RECOMMENDED that three (3) additional Clerk II positions be authbrized 
as permanent staff in the records section of the Engineering Depart- 
ment, and that funds for salaries and furnishings, estimated at 
$13,988, be provided from Contingency Reserve. 

FURTHER, that the condition of the filing system and the adequacy of 
staffing levels be reviewed and reported on in April, 1975. 

Your Board RECOMMENDS that the above recommendations be approved." 


MOVED by Aid. ^^ardwick, 

THAT the recoiranendations of the 
in the foregoing report be approved. 


(Copy of the Citv Engineer's report 
referred to is on file in the City 
Clerk's Office) 


Board of Administration contained 
- CARRIED UNANIMOUSLY 


E. Report of Standing Committee 
on Civic Development, 
May 23 , 1974 

The Council considered this report which contains two clauses 
identified as follows: 

CI. 1: Downtown Study 

CI. 2: False Creek Public Evaluation 

MOVED by Aid. Hardwick, 

T^^AT Clauses 1 and 2 be received for information. 


- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

F. Report of Standing Committee 
on Social Services, 
May 23, 1974 

The Council considered this report which contains five clauses 
identified as follows: 


ci. 1 

Cl. 2 

CI. 3 

Cl. 4 

Cl. 5 


Civic Grant Request: Native Information Centre 

St. Michael's Day Care: 409 East Broadway 

Hotel East: 44 5 Gore Avenue 

Yukon Apartments: 2137 Yukon Street 

Day Care Centre: 3328 East First Avenue 


The Council took action as follows: 


MOVED by Aid. Rankin, 

TJIAT Clauses 1 to 4 inclusive be received for information and 
the recommendation of the Committee contained in Clause 5 be approved. 

- CARRIED UNANIMOUSLY 

G. Report of Standing Committee on 
Finance and Administration, 
May 23, 1974 

The Council considered this report which contains three clauses 
identified as follows: 


Cl. 1: New Aquatic Centre 

Cl. 2: Park Board Plans for Major Buildings 
Cl. 3: Park Board Reorganization 


The Council took action as follows: 


MOVED by Aid. Bowers, 

THAT Clause 1 be received for information. 


- CARRIED UNANIMOUSLY 


Park Board Plans for Major 
Buildings (Clause 2) 


MOVED by Aid. Bowers, 

THAT Council endorse the resolution of the Committee contained 
in this Clause. 

- CARRIED UNANIMOUSLY 

Park Board Reorganization 
(Clause 3) 


Council noted a letter from the Municipal & Regional Employees' 
Union dated June 10, 1974, requesting deferment to permit the Union 
an opportunity of considering this matter further. 

MOVED by Aid. Bowers, 

THAT the recommendations of the Committee contained in this 
Clause be referred to the Board of Administration for discussion 
with the Municipal & Regional Employees"' Union for report back to 
Council . 

- CARRIED UNANIMOUSLY 

H. Report of Standing Committees on 
Civic and Community Development, 
May 23, 1974 

The Council considered this report which contains two clauses 
identified as follows: 


Cl. 1: Planning Department Program "Shaping the Future" 
Cl. 2: West End Zoning 


The Council took action as follows: 


MOVED by Aid. Hardwick, 

THAT recommendation (A) contained in Clause 1 of the Committee repor 
be received for information and recommendation (B) be approved, and 

FURTHER THAT Clause 2 contained in the Committee's report be 
received for information. 


Hi 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

I. Report of Standing Committee 
on Housing, May 28, 1974 

The Council considered this report which contains seven clauses 
identified as follows: 


CI. 

1 

: Strata Title Applications 

CI. 

2 

: Minimum Standards - Maintenance and Occupancy 

CI. 

3 

Housing for the Physically Handicapped 

CI. 

4 

: Oppenheimer Lodge - Organizer-Consultant 

CI. 

5 

Short Lease Hotels 

CI. 

6 

Wicklow Hotel 

CI. 

7: 

Housing Policy Paper 


The Council took action as follows: 

MOVED by Aid. Harcourt, 

THAT Clauses 1, 2, 6 and 7 be received for information and the 
recommendations of the Committee contained in Clause 5 be approved. 

- CARRIED UNANIMOUSLY 

Housing for the Physically 
Handicapped (Clause 3) 

MOVED by Aid. Harcourt, 

THAT the resolutions of the Committee contained in this Clause 
be received for information. 

MOVED by Aid. Harcourt, 

THAT recommendation (A) of the Committee contained in this 
Clause be amended to read as follows: 

"That Council endorse the concept of a Group Home Project for 
young adult handicapped persons in the False Creek Area and 
instruct the False Creek Development Consultant to report 
back on how this project can be incorporated into the False 
Creek Area Six Development Proposals . 

FURTHER THAT recommendation (B) of the Committee contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 

Oppenheimer Lodge - Organizer- 
Consultant (Clause 4 ) 


MOVED by Aid. Harcourt, 

THAT recommendation (A) of the Committee contained in this 
Clause be approved. 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED flAJORITY 

MOVED by Aid. Harcourt, 

THAT recommendation (B) of the Committee contained in this 
Clause be approved. 

- CARRIED UNANIMOUSLY 

J. Report of Standing Committee on 
Social Services, May 30, 1974 

The Council considered this report which contains four clauses 
identified as follows: 

CI. 1: Downtown Eastside Recreation Project 
CI. 2: Lord Roberts Elementary Day Care Centre 
CI. 3: Downtown Eastside Residents' Association - 

Rent Increases 
CI. 4: Greater Vancouver Federated Anti-Poverty Groups 

The Council took action as follows: 


cont ' d . 


Board of Administration, June 12, 1970 , JUN.1.6.1370 . (FINANCE - 2) 


3 . Vancouver Oral Centre for Deaf Children - GRANT 

A letter, dated May 5, 1970, has been received from the 
Vancouver Oral Centre for Deaf Children Inc., requesting a one time 
capital grant of $10,000. 

The organization is a charitable foundation that operates 
an oral school for deaf children. It is presently planning the 
construction of a ten classroom school, although initially the school 
is to consist of six classes with seven children in each class. It 
is estimated that the capital requirements for the new school will be 
approximately $400,000. 

Your Board submits the foregoing request for the considera- 
tion of Council and notes that the organization will appear before 
Council if it is felt desirable . 

(Copies of the letter and brief from the organization are 
circulated for information.) 


4. Grants in Lieu of General, School, Hospital 
and Municipal Finance Authority Taxes 

The Director of Finance has reported to your Board as 

follows : 

"Requests for grants in lieu of taxes have been received from 
the following organizations. 

The Assessment Commissioner has certified the properties will 
be shown as exempt on the 1971 Assessment Roll in accordance 
with Charter provisions and the Corporation Counsel has 
confirmed that the organizations qualify for this exemption 
under Section 395(c). 

These requests for grants in lieu of 1958, 1959 and 1970 
taxes, for the period from proof of occupancy or date of first 
building inspection to the date that the properties become 
exempt, are subject to Council approval or disapproval. 

The requests are presented to Council in two sections. 

A . Religious Organizations 

(1) Portugese Catholic Mission $2 ,825 .15 

1423 East 13th Ave. Lot E/B/171/254A 
Church and Hall 

First Building inspection July 3, 1959 
Occupied from December 25, 1959 
Grant to cover period from July 3, 1959 
to December 31, 1970 

(2 ) St. Columba Presbyterian Church $ 152.44 

2195 East 44th Ave. Lot 25/719S .W .pt . 
Parking Lot 

Occupied from April 7, 1970 
Grant to cover period from April 7, 1970 
to December 31, 1970 

. . . Cont ' d . 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

Report of Standing Committee on 
Social Services, May 30, 1974 
(continued ) 


MOVED by Aid, Rankin, 

THAT Clauses 2 and 4 be received for information. 

- CARRIED UNANIMOUSLY 

Downtown Eastside Recreation 
Project (Clause 1) 

MOVED by Aid, Rankin, 

THAT recommendations (a) and (c) of the Committee contained in 
this Clause be approved, 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers, 

THAT with respect to recommendation (b) of the Committee contained 
in this Clause, the sum of $22,535 to fund this project, be appropriated 
from Contingency Reserve, 

- CARRIED UNANIMOUSLY 

Downtown Eastside Residents' 
Association - Rent Increases 
(Clause 3) 


Alderman Rankin advised that representatives of the Hampton 
Hotel appeared before the Standing Committee on Social Services 
and advised they have withdrawn their rent increase notices, 

MOVED by Aid, Rankin, 

THAT the owners and operators of the Olympia Hotel, 341 East 
Hastings, the Colonial Hotel, 122 Water Street and the Orange 
Apartments, 341 Gore be requested to appear before the Standing 
Committee on Social Services to show why their Business Licenses 
should not be cancelled, 

- CARRIED UNANIMOUSLY 


MOVED by Aid, Rankin, 

THAT the following recommendation of the Committee contained 
in this Clause be approved: 

"Further that Council refer the complaints of rent increases 
to the Attorney-General's Department for study by the 
Department as to whether charges can be laid against the 
owners and operators of the three hotels for violating the 
Rent Stabilization Act. " 

- CARRIED UNANIMOUSLY 

The Council noted for information that the Standing Committee 
on Social Services will be holding a Public Meeting at 7:30 p.m., 
Thursday, June 13, 1974, in the Council Chamber with respect to 
commercial rental agencies. 

K, Report of Standing Committee 
on Waterfront, May 30, 1974 

The Council considered this report which contains three clauses 
identified as follows: 

CI, 1: National Harbours Board Lease of 8936 Sq, Ft, 

Adjoinin<j Stanley Park 
CI, 2: Point Grey Road Waterfront 
CI, 3: Proposed Sign By-law 

The Council took action as follows: 


cont ' d. 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

Report of Standing Committee on 
Waterfront, May 30, 1974 (continued) 

National Harbours Board Lease of 
8936 Sq. Ft. Adjoining Stanley 
Park (Clause 1) 


MOVED by Aid. Gibson, 

THAT the recommendation of the Committee contained in this 
Clause be approved. 

- CARRIED 

(Aldermen Bowers and Massey voted against the motion) 

MOVED by Aid. Massey, 

THAT the recommendations of the Committee contained in Clause 
2 be approved and that Clause 3 be received for information. 

- CARRIED UN/^IMOUSLY 

L. Part Report of Standing Committee 
on Social Services, June 6, 1974 

The Council considered this part report of the Committee with 
respect to Hotel East - Conversion to a New Use. 

MOVED by Aid. Rankin, 

THAT recommendation (B) of the Committee contained in this 
report be approved, after amendment to read as follows: 

"That similar applications for development permits to convert 
hotels to other uses in the downtown eastside area, be 
brought before the Standing Committee on Housing . " 


FURTHER THAT recommendation (C) of the Committee contained 
in this report be withdrawn. 

- CARRIED UNANIMOUSLY 

(Underlining indicates 
amendment ) 


(For Council action on recommendation (A) of this report, 
see page 16 ) 

RISE FROM COMMITTEE OF THE WHOLE 

MOVED by Aid. Harcourt, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Hardwick, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 

BY-LAWS 

1. TO AMEND BY-LAW NO. 3575, 

3EIMG THE ZONING AND DEVELOPMENT 
BY-LAW (Local Area Activity Centre) 

MOVED by Aid. Marzari, 
SECONDED by Aid. Hardwick, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The Hy-law was read a first time and the Presiding Officer 
(]enl,ircri the By-law open for discuss ion and amendments. 

'i'liere being no amendments, it was 

MOVED by Aid. Marzari, 
SECONDED by Aid. Hardwick, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 


- CARRIED UNANIMOUSLY 
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BY-LAWS (cont'd) 

2. BY-LAW TO REGULATE THE OCCUPANCY 
OF STREETS AND THE USE THEREOF 
FOR VENDING 


MOVED by Aid. Volrich, 
SECONDED by Aid. Hardwick, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

MOVED by Aid. Volrich, 
SECONDED by Aid. Hardwick, 

THAT Section 8 of Division II of the By-law be amended to 
read as follows: 

"8. Any person desiring to obtain a street vending permit 
shall make application on the form provided for such 
purpose to the Director of Permits and Licenses and, at 
the same time, shall pay the appropriate fee prescribed 
herein which shall be refunded if the permit is refused. 

$100.00 for the year 1974 and $200 per annum 
thereafter for all vendors, excluding 
blind vendors and mobile vendors; 

$ 1.00 per annum for blind vendors; 
$ 1.00 per annum for mobile vendors 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Rankin, 
SECONDED by Aid. Marzari, 

THAT Section 6(b) of Division I of the By-law be deleted. 

- LOST 

(Aldermen Bowers, Gibson, Harcourt , Hardwick, Hassey, 
Volrich and Mayor Phillips voted against the motion) 

MOVED by Aid. Rankin, 
SECONDED by Aid. Marzari, 

THAT Sections 10 and 11 of Division III of the By-law be 
amended by deleting the amount of $50.00 in each Section and inserti 
the amount of $10.00 in place thereof. 

- LOST 

(Aldermen Bowers, Gibson, Harcourt, Hardwick, Massey, 
Volrich and Mayor Phillips voted against the motion) 

MOVED by Aid. Rankin, 
SECONDED by Aid. Marzari, 

THAT Section 16 of Division III of the By-law be amended to read 
as follows: 

"TJIAT this By-law shall come into force and take effect on 
and after August 30, 1974." 

(amended) 

MOVED by Aid. Massey in amendment, 
SECONDED by Aid. Hardwick, 

THAT in the motion of Alderman Rankin, seconded by Alderman 
Marzari, the date of August 30, 1974, be changed to read 
July 15, 1974. 

- CARRIED 

(Aldermen Harcourt, Marzari and Rankin voted against 
the motion) 

cont ' d . . . . 
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BY-LAWS (cont'd) 

BY-LAW TO REGULATE THE OCCUPANCY 
OF STREETS AND THE USE THEREOF 
FOR VENDING (continued) 


The motion as amended and reading as follows was put and 
Carried : 

"THAT Section 16 of Division III of the By-law be amended 
to read as follows : 

'THAT this By-law shall come into force and take 
effect on and after July 15, 1974.'" 

MOVED by Aid. Volrich, 
SECONDED by Aid. Hardwick, 

THAT the By-law, as amended, be given second and third reading 
and the Mayor and City Clerk be authorized to sign and seal the 
By-law. 

- CARRIED 

(Aldermen Harcourt, Marzari and Rankin voted against 
the motion) 


MOTIONS 

A. Closing, Stopping Up and Conveyance 
of Property at the S/E Corner of 
22nd Avenue and Renfrew Street 


MOVED by Aid. Rankin, 
SECONDED by Aid. Marzari, 
THAT WHEREAS 

1. The City of Vancouver is the owner of all the streets 
and lanes lying within the limits of the City of 
Vancouver; 

2. The subdivision of the property at the southeast corner 
of 22nd Avenue, Renfrew Street and Boyd Diversion created 
an exceptionally large intersection to accomodate an ex- 
isting large watercourse. Since the subdivision a large 
portion of the ravine has been piped and filled. This 
has made portions of the intersection surplus to the 
City's highway requirements; 

3. The owners of Lots 1 to 3, mih Section 48, T.H.S.L., 
Plan 7436 have made application to acquire portions 
of the surplus highway adjacent to the said Lot 1; 


THEREFORE BE IT RESOLVED THAT all that portion of road 
outlined red included in a plan sworn to by A.R. Turner, 
B.C.L.S., on the 29th day of January, 1974, a print of 
which is hereunto annexed, be closed, stopped up and 
conveyed to the owners of Lots 1 to 3, NWV Section 48, 
T.H.S.L., Plan 7436; and 

BE IT FinrniER resolved THAT the said closed portion of 
road bo consolidated with said Lots 1 to 3 to form one 
parcel . 


- CARRIED UNANIMOUSLY 
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NOTICE OF MOTION 

The following Notice of Motion was submitted and recognized 
by the Chair: 

Demoliton of Rental Units 

MOVED by Aid. Rankin, 
SECONDED by Aid. Marzari, 

THAT WHEREAS a great number of demolitions of rental units 
are taking place to make way for new condominiums and other 
developments ; 

AND WHEREAS most of these units are tenanted by people on 
limited incomes; 

AND WHEREAS the new accommodation that is being built in 
these areas is rented at prices well beyond the means of these 
citizens ; 

THEREFORE BE IT RESOLVED THAT this Council instruct the 
Director of Legal Services to prepare the necessary By-law allowing 
City Council to have discretionary powers to prevent the demolition 
of housing which affords accommodation for low income tenants in 
appropriate areas of the City. 

(Notice) 

NEW BUSINESS 

Summer Council Meetings 

The Mayor asked Council's preference with respect to day 
meetings of Council during the Summer months. 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Massey, 

THAT the Council meetings scheduled for the months of July 
and August commence at 9:30 a.m., with delegations generally 
being heard at 2:00 p.m. ; 

FURTHER THAT the previous action of Council in respect of 
scheduling of Council meetings be varied accordingly. 

- CARRIED 

(Aldermen Marzari and Volrich voted against the motion) 

ENQUIRIES AND OTHER MATTERS 

Alderman Rankin - referred to the Collingwood Towers 

Collingwood Towers Senior Senior Citizens Housing Project 

Citizens Project (Collingwood United Church) which 

has encountered a number of delays. 
He requested that the Zoning Planner 
and Mr. Stewart Morley, representing 
Collingwood United Church, appear 
before the next regular meeting of 
Council . 

The Council so agreed. 

raised the matter of complaints 
recently received from Mr. and Mrs. 
Hazuda with respect to the problem 
of large trucks using the lane 
south of 14th Avenue west from 
Eraser Street which abuts the 
rear of their property, and roqueslod 
that the City Engineer investigate 
this matter with a view to resolving 
the situation for report back. 

The Mayor directed accordingly. 


Alderman Rankin - 
Complaint: Mr. & 
Mrs. Hazuda 


The Council adjourned at approximately 11:05 p.m. 


The foregoing are Minutes of the Regular Council Meeting 
of June 11, 1974, adopted on June 25, 1974. 
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WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 


RECOMMENDATIONS : 


1. Closure of Portion of St. George Street and Carolina Street 
between Great Northern Way and 5th Avenue 

The City Engineer reports as follows: 

"Negotiations have taken place and a Development Permit has been 
obtained for a housing development on the north side of 5th Avenue between 
St. George Street and Carolina Street, Block 92, D.L. 264A. The development 
takes in the remaining 33 feet of St. George Street and the west 33 feet of 
Carolina Street. Both of these portions of street are surplus to the City's 
highway requirements. There has been some delay in the processing of the 
closure of these streets on account of the request by the Mount Pleasant Area 
Council for a small park site over portion of Carolina Street. City Council 
on April 9, 197-;+ approved a recommendation that the west 33 feet of Carolina 
Street be used for the housing scheme and the east 33 feet be leased to the 
Centre for park purposes. 

I RECOMMEND that the portions of street outlined green and red on plan 
marginally numbered LF 6820 be closed, stopped up and conveyed to the owner 
of Block 92, D.L. 264A, Plan subject to the following conditions: 

(a) The total value of the portions of street outlined green and 
red be $62,531.25 in accordance with the recommendation of the Supervisor 
of Property and Insurance. 

(b) The two portions of street be added to Block 92. 

(c) A public utility easement be granted to the City over the westerly 
17 feet of the closed portion of St. George Street. 

(d) A public utility easement be granted to the City to accommodate 
the sewer manhole on Carolina Street. The exact size and location of the 
easement to be determined after the site has been surveyed. 

(e) The applicant to provide a subdivision plan consolidating the site. 

(f) The applicant to pay any costs to effect the closure. 

(g) Agreements to be to the satisfaction of the Director of Legal 
Services and the City Engineer. 

I further RECOMMEND that the east 33 feet of Carolina Street be closed, 
stopped up and leased, together with the west 33 feet of Lot A and Lot 1, 
Block 93 to the Mount Pleasant Area Council for park purposes subject to all 
the conditions as approved by Council on April 9, 197^.." 

Your Board RECOMMENDS that the foregoing be approved. 

2. Reconstruction of Sewer on 13th Avenue between Quebec and Main Streets 
Prior to Paving 

The City Engineer reports as follows: 

"Subsequent to starting construction on 'Sewer Rf)c:onstruction Prior tn 
Paving - Phase II', it has been found that the sewer on J 3th Avenue between 
Main and Quebec Streets is in very poor condition. As this street is to bo 
paved under the Y'^IL, Paving Program, the sewer should be reoonstnicied as 
soon as possible. 

The estimated cost of this work is $28,000. 

I RECOMMEND that the appropriation for Sewers Capital Account 111/3602, 
'Sewer Reconstruction Prior to Paving - Phase II' be increased by $28,000 so thal^ 
this sewer on 13th Avenue may be reconstructed. Funds are available from Sewers 
Capital Account 118/7906, 'Miscellaneous-Unallocated'." 


Your Board RECOMMENDS that the foregoing be approved. 


Board of Administration Report, June 7, 1974 


3. Seymour Street Sever and B.C. Telephone Duct 

The City Engineer reports as follows: 

"The B.C. Telephone Company will be constructing a major duct on 
Seymour Street between Georgia Street and Nelson Street commencing as soon 
as Granville Mall is opened to transit traffic. 

It is also necessary for the City to reconstruct the existing 10-inch 
sewer on Seymour Street between Robson and Smithe Streets. In order to save 
money and to avoid further disruptions on Seymour Street in that block, the 
Engineering Department has suggested to the B.C. Telephone Company that they 
include the sewer replacement in their Contract, with the sewer being placed 
within their duct excavation. The B.C. Telephone Company has agreed to this 
on the basis that, 'the City will accept a reasonable price for the sewer works, 
as submitted by the successful bidder on the B.C. Telephone portion of the 
project.' We feel that this is a reasonable approach in view of the fact that 
the sewer is a minor portion of the total project cost. 

The estimated cost of the sewer work is $6,000 if this method is followed. 
Funds are already available in Sewers Capital Account 111/6218, 'Sewer Separation 
Downtown' . Council should be aware that a new sewer must also be constructed 
on Seymour Street between Georgia and Robson Streets. Due to a number of physical 
constraints, the same sort of construction procedure is not possible in tnat 
block and it will be necessary to construct that sewer by conventional methods 
after B.C. Telephone Company has completed their work. 

I RECOMMEND that authority be granted to the Engineering Department to 
have the sewer construction on Seymour Street between Robson and Smithe Streets 
included in the B.C. Telephone contract and to accept a 'reasonable' price for 
the sewer works as submitted by the successful bidder on the B.C. Telephone 
portion of the project." 

Your Board RECOMMENDS that the foregoing be approved. 

4 . Local Improvements by "Petition " 
First Step 

The City Engineer reports as follows: 

"A petition for a lane lighting project , sufficiently signed by affected 
property owners, has been forwarded to me by the City Clerk. As required by 
the Local Improvement Procedure By-law, I have to advise that it is feasible 
and desirable to undertake the project as a Local Improvement. 

The project is for lighting the lane between Wales Street and Rhodes 
Street from 38th Avenue to 4Uth Avenue." 

Second Step 

The Director of Finance submits the following report on the financial 
arrangements: 

"In accordance with the provisions of the Local Improvement Procedure 
By-law, I am submitting the City Engineer's report dated May 31, 1974. 

The estimated total cost of this improvement is $990.00. The City bears 
no share of the cost for this particular project. 

I have to report that the necessary financial arrangements can be made to 
carry out this work." 

Your Board has decided that it is desirable to undertake this project and 
RECOMMENDS that: 

a. The reports of the City Engineer and Director of Finance be approved together 
with the details of the Second Step Report on file in the City Clerk's office. 

b. The Court of Revision for this project be held at 7:30 p.m. on Thursday, 

July 11, 1974. (This time and date has already been approved for "Initiative" 
lighting projects). 

C. Because of the substantial cost of advertising this one project. Council 
direct the Assessment Commissioner to post the advertisement in the City 
Clerk's office. 
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5. Connection Rates for Underground Wiring, Local Improvements 
The City Engineer reports as follows: 

"The Council on August 15th, 1972 approved my report dated August 7th, 
1972 on Local Improvements fcr Underground Wiring, which, among other things, 
established guide lines for setting rates for underground wiring projects 
installed under the Power and Telephone Line Beautif ication Fund Act. The 
Local Improvement Bylaw was subsequently amended to implement the recommendations 
of the report. The Bylaw provided that the owners will be assessed a portion of 
the costs of under grounding the utility plant on the street on the basis of a 
"line" rate to be charged according to the footage of assessable property abut- 
ting the project and a portion of the cost of under grounding the service connec- 
tion on the basis of existence of a service connection and the electrical 
capacity of the connection. 

The guidelines set forth on the August 1972 Report are as follows: 

* (a) Line Rates for each Zoning would be set so that on a typical 
or average project, the Municipal Third of the cost would be 
shared equally between the Property Owners and the City-at-large. 

(b) The Connection Rate for 100 ampere Residential service (plus 
telephone) would be set, similarly, so that the Municipal Third 
of the cost is shared equally between the Property Owners and 
the City-at-large. 

(c) The Connection Rates for Other types and sizes of service would 
be derived from the 100 ampere residential, with the City 
contributing the same amount and the property owners thus bearing 
the additional cost of serving their greater needs.' 

An undergroundlng Local Improvement Project Is to be undertaken on 
Water Street at the same time as a Beautif ication Project. This will be the 
first undergroundlng project requiring connection rates to be set. 

Calculation of proposed connection rates for Water Street in accordance 
with the guidelines of the August 1972*.. Report has now been carried out. It 
appears that in business areas the cost of undergroundlng connections will be 
high, owing to technical changes required to be made to the services, beyond the 
control of the property owners. So that the burden on the owners will not be 
unduly great, it is proposed that guideline (c) in the August 1972, Report be 
amended to that the Connection Rate for all service connections will be shared 
on the same basis as the line rate. 

A comparison of typical business connection rates for the most common 
service sizes, calculated both ways is made in the following table: 

Servi ce SlTe 

Guideline 100 amp 200 amp AOO amp 600 aap 

August 1972 Report $430 $530 $1170 $1670 

Recommended this Report $270 $320 $630 $830 

(50% of Minicipal Third) 


Accordingly I recommend that the guidelines to be followed for setting rates 

for local improvements for underground wiring as set forth In the August 7, 1972, 

Report be amended as follows: 

(c) The Connection Rates for other types and sizes of services 
would be set similarly so that the "Municipal Third" of the 
cost is shared equally between the property owners and the 
City-at-large." 

Your Board RECOMMENDS the foregoing recommendation of the City Engineer 
be approved . 
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6. Tender No. 41-73-4 

Front Loader Packer Refuse Bodies 


The City Engineer and Purchasing Agent report as follows: 

"On March 5, iy74, a report was submitted to Council for the purchase of 
six front loader packer bodies. Two bids were received on February 4, 1974, 
as follows: 

F & F Equipment Ltd . Reliance Truck & Equipment 

$19,906.00 each $22,028.00 each 

Council subsequently approved the purchase of six front loader packers from 
F & F Equipment Ltd. at a total cost of $119,436.00 plus 5% Provincial Sales 
Tax. A purchase order dated March 13, 1974, was issued to F & F Equipment Ltd. 
On May 28, 1974, we were notified by F & F Equipment that they were unable to 
supply the units ordered because the manufacturer had ceased fabricating these 
units . 

This tender asked for prices to remain firm for 90 days (i.e., to May 4, 
1974). Reliance Truck and Equipment Ltd. was contacted and has agreed to supply 
the units at an additional cost of $840.00 per unit more than their original bid 
price of $22,028.00. Reliance Truck & Equipment Ltd. also indicated that to 
obtain delivery of these bodies before 1975 and to receive price protection 
requires that a purchase order be issued by June 14, 1974. 

The truck chassis for these bodies have already been ordered and delivery 
is expected in November, 1974. Retendering for bodies at this time would result 
in the following: 

i.) increased costs due to inflation. 

ii) delayed deliveries into June, 1975, resulting in excessive 
maintenance costs to the old units being replaced. 

The City will be incurring extra costs due to the cancellation of this order and 
the Engineering Department has requested that the Corporation Counsel try to 
recover the added costs from the responsible parties. 

Funds for this purchase are provided in the truck replacement fund. 

WE RECOMMEND: 

A. That Council rescind its motion of March 5, 1974 awarding 
Tender No. 41-73-4 to F & F Equipment Ltd., at a total 
cost of $119,436.00 plus 5% Provincial Sales Tax. 

B. Acceptance of the revised bid from Reliance Truck and 
Equipment Ltd. for six (6) front loader packer refuse 
bodies HEIL model HFL-30 at a total cost of $137,208.00 
($22,868.00 each) plus 5% Provincial Sales Tax. 


(NOTE: Two-thirds of Council present required to rescind 
motion . ) 

Your Board RECOMMENDS that the recommendation of the City 
Engineer and Purchasing Agent be approved subject to a contract 
satisfactory to the Corporation Counsel. 


TQR COU^'CIL ACTION SEE PAG£(S) i^.^'. 
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B . Senior Citizens Housing 

(1 ) Chalmers Foundation $29 , 752 .39 

1450 West 12th Ave. Lot C/411/526 
Private Senior Citizens Housing 
First building inspection November 15, 1958 
Occupied from December 31, 1959 
Grant to cover period from November 15, 1958 
to December 31, 1970 

(2) Vancouver Kiwanis Senior Citizens $8 , 854 . 54 
Housing Society 

1523 S-W. Marine Dr. Lot B/E/318 
Private Senior Citizens Housing 
First building inspection May 8, 1959 
Occupied from March 1, 1970 
Grant to cover period from May 8, 1959 
to December 31, 1970 

As grants in lieu of taxes are subject to Council approval or 
disapproval, the above requests for grants in lieu of taxes, 
amounting to $41,505.52 in total, are submitted for Council 
consideration . " 

Your Board submits the foregoing report of the Director of 
Finance for Council consideration. 

(Copies of correspondence relative to the grant requests are 
circulated for the information of Council.) 


5. Grant: The Experiment 
in International Living 

Under date of May 29, 1970, The Experiment in International 
Living requests the consideration of Council for a grant in the amount 
of $900, which is equal to the rental of the Queen Elizabeth Playhouse 
(full rate) for the group's recently sponsored Cooking School. This 
Cooking School was promoted as a project to raise funds to assist the 
group in its objectives. The details of this request are included in 
the letter of the Chairman of the Vancouver Council of The Experiment 
in International Living, copies of which are circulated for infor- 
mation. 

Your Board notes that Council has dealt with similar requests 
in the past as follows: 

November 1958 - National Council of Metropolitan Opera - $105 Approved. 

Rental of Q.E. Playhouse for Western 
Canada Auditions . 

June 1958 - United Nations Association of Canada - Approved. 

Half rental of Q.E. Theatre re 
United Nations Day in October 1958. 


Cont 'd. 
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SOCIAL SERVICE & HEALTH MATTERS 

RECOMMENDATION 

1. Youth Health Services - Request for Maintenance of 
Current Funding Formula 

The Medical Health Officer reports as follows: 

"City Council on October 23, 1973, accepted the recommendations of the 
Medical Health Officer in his October 19, 1973 submission and resolved 
to provide funds necessary for the operation of the Youth Health Services 
facility to April 1, 1974. Council further resolved that approaches be 
made by Council to the Provincial Government with respect to better cost 
sharing formula for Youth Health Services. 

As negotiations with senior government over this program were still 
underway at the end of the 1973-74 fiscal year. Council at its 
April 8, 1974 meeting resolved that the current level of funding by 
City Council be continued for approximately one month or until 
negotiations with the Provincial Government could be completed. 

These negotiations have now been completed. The Province of British 
Columbia has agreed to assume for 1974-75 and to continue to assume on 
an on-going basis those program costs which it has previously accepted 
temporarily; Provincial Government will supply physicians services for 
884 sessions per year, currently costing $56,576, through Medical Services 
Commission; further, senior government will fund full salary and fringe 
benefits for two public health nurses, one medical office assistance and 
one clerk typist I as well as provide $5,000 annually for medical supplies. 
The cost of these staff and ancillary benefits and supplies is $45,265 
which, with medicare payments, make a total program contribution of $101,841 
from Provincial Government for the 1974-75 fiscal year. 

It is now necessary to confirm the ongoing City support for the remaining 
program staff and expenses. The staff positions and expenses requiring City 
funding are as follows for 1974-75: (these are the same costs approved on a 
temporary basis by Council in its October 23, 1973 and April 9,1974 meetings 
pending further negotiations with the Provincial Government). 

I . STAFF 

1. Public Health Nurse I (full-time) $11,411 

2. Nutritionist I (half-time) 7,047 

3. Dentist I (2-3 sessions per week) 5,616 

4. Dental Assistant I (2-3 sessions per week) 1,755 

5. Counselling Psychologist (half-time) 8,352 

II. Fringe Benefits for these positions 1,369 

III. Transportation for Nursing Staff @ $30 per month 1,080 

IV. Drugs (for dispensation to patients lacking 

adequate resources) 750 


$37,380 


Pursuant to City Council decision of May 7, 1974 and in light of 
confirmation of guaranteed partial funding by the Provincial Government 
of major costs, your Board has authorized the signing of a lease for 
premises at 1985 West 4th Avenue, Vancouver. A full report of final 
costs and required budget adjustments will be contained in a further report. 

Your Medical Health Officer recommends that: 

1. The positions funded by the City of Vancouver 

- Public Health Nurse I (full-time) 

- Nutritionist I (half-time) 

- Dentist I (2 sessions per week plus one extra session per week 

in June, July and August). 


Cont'd 
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Clause #1 continued ; 

- Counsellor (half-time) 

- Dental Assistant I (2 session per week and one extra session per 

week in June, July and August) 
be added to the Health Department staff complement. 

2. Funds in the amount of $37,380 be approved for the above service staff 
costs and expenses for the 1974-75 fiscal year. 

3. Staff funded by the Provincial Government also be added to the 
Health Department staff complement. Positions include: 

- Two Public Health Nurse I (full-time) 

- One Medical Office Assistant I (full-time) 

- One Clerk Typist I (full-time) 

- 884 sessions of physician time per year. 

Your Board RECOMMENDS that the recommendations of the Medical 
Health Officer be approved. 


FOR COUr^CiL ACTION SEE mi{S).:2k?... 
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BUILDING AND FLAMING MATTERS 


A- 


CONSIDERATION 


1. Strata Title Application - New Construction 

East 5th Avenue, Lot 1, Block ^7, D.L. 264A 
Fanners & Merchants Trust Co. Ltd. 


The Director of Planning and the Director of Finance report as 
follows : 

"In accordance with the City's current regulations governing the 
approval of Strata Title Applications for new buildings, an appli- 
cation has been received from Farmers & Merchants Trust Co. Ltd. , 
for approval of a Strata Plan for a new three storey with base- 
ment, wood frame apartment building, containing 54 dwelling units 
at 588 East 5th Avenue. 

N.B. : See Appendix "A" for site plan. 

Section 1 (2) - Financing 

The Director of Finance has reviewed t±ie prospectus with regard to 
the financing information and finds the following: 

Subsection (a) - The true interest on financing 
Subsection (b) - Any bonusing of Financing 

First mortgage financing will be available from Farmers & 
Merchants Trust Co. Ltd. , mortgage division, to purchasers 
of any Strata lot on the following basis: 

(a) The interest rate will be calculated semi-annually, 
not in advance and will be equal to conventional 
mortgage rates prevailing at the time of sale. 

(b) Mortgages shall be for a term of 5 years from the 
date of advance and payments will be based on a 25 
or 30 year amortization. 

(c) The maximum amount of the first mortgage will be 75% 
of the lesser of the sale price of each Strata 

lot or 90% if the purchaser so requests, under Mort- 
gage Insurance Corporation of Canada terms, in which 
case there will be an insurance charge equal to 1% 
of the gross loan. 

(d) The minimum first mortgage acceptable to the Mortgagee 
will be $5,000.00. 

(e) The Mortgagee has the right to reject applications 
for mortgages for persons who do not meet normal 
standards as to credit and income for first mortgage 
loans . 

(f) The Purchaser must pay at least 10% of the Purchase 
Price and may provide the balance from the Province 
of British Columbia Second Mortgage if qualified. 

(g) The Purchasers will pay the Mortgage Application fee 
of $50.00 and legal costs. 

(h) Purchasers are not required to accept financing and 
may make their own arrangements to pay cash. 

(i) There will be no bonuses paid by Purchasers on 
financing. 
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Clause No.l continued 

(j) The Developers have made no arrangements for secondary 

financing and will not carry second mortgages. Secondary 
financing may be available through B.C. Government 
second mortgages but it is the responsibility of the 
Purchaser to obtain such a mortgage. 

Subsection (c) - Details of a management contract and monthly 
services. 

A management contract has been entered into with "Arbutus 
Management Co." 2081 West 27th Avenue, Vancouver, telephone 
no, 736-5494, a professional management firm, to administer 
the day to day servicing needs of the building and to assist 
at Strata Council meetings and in preparation of budgets and 
to advise the Council. A copy of the management contract 
is available for inspection at 588 East 5th Avenue, Vancouver. 
Under Provincial legislation a management contract can be 
cancelled on ninety (90) days notice > 

Trje prQspe5,t\^s also indicates a monthly service cost ranging from 
$30.75 to $44,75 per month. 

Subsection (d) - Taxes and Other Costs 

It is estimated that gross taxes, before Homeowners Grants, 
will be $269,00 for one bedroom suites and $365.00 for two 
bedroom suites calculated on present estimated values and 
mill ., rates but the Developers cannot warrant the accuracy 
of these estimates.* Each Strata Lot will be assessed and 
taxed separately including the unit entitlement to the 
property. 

The 1974 Provincial grants to Homeowners consist of a $200,00 
Homeowner grant plus $50.00 if the owner is a senior citizen 
plus a grant of between $30.00 and $40.00 being the school 
tax removal and resources grant. 

These grants are available to owners who meet provincial 
regulations. 

Subsection (e) Shared facilities and common areas 

The Director of Planning has examined the prospectus and 
plans and finds the following: 

( a) Parking 

Sixty-six stalls are provided, all underground Each 
Strata Lot will have one designated parking stall. 
All parking stalls are part of the common property, 

(b) Storage Lockers 

Each Strata Lot is designated locker storage facility. 
All lockers are part of the conunon property, 

(c) Laundry Facilities 

One laundry room containing washer and dryer facilities 
is available for all owners in the basement and is 
part of the common property. 

(d) Patios and Balconies 

The patios or balconies attached to and directly accessible 
to the Strata lot are for exclusive use of the Strata lot. 


cont • d . . . 
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(e) Other Common Property 

All property of the Strata Plan will be common property- 
except fifty-four Strata Lots to be owned by individual 
owners. The common property will include parking, lockers 
and laundry facilities described above, passageways, service 
areas and grounds. The owner, developer and builder, after 
selling the fifty-four Strata lots, will own no part of the 
development. 

A copy of the By-law is available for inspection on request. 
Section 1 (3) - Quality of Construction 

' The City Building Inspector advises that he has received a letter 
from Daine M. Sarter, Architect, in which he states that the quality 
of construction and finishes of this project compares favorably 
with the quality control requirements of Central Mortgage and 
Housing Corporation as contained in the Canadian Code for 
Residential Construction.' 

Your Board recommends that the foregoing report of the Director 

of Planning and the Director of Finance be received for CONSIDERATION 

of Council." 


2. Strata Title Application - New Construction 
1540 East 4th Avenue, Vancouver, B, C. 
Lot 1 of Lots 37 to 39, Blk. 145, D.L. 264A, Plan 2365 
Seccia Brothers. 4732 Ridgelavm Drive. Burnaby 

The Director of Planning and the Director of Finance report 
as follows: 

"In accordance with the City's current regulations governing 
the approval of Strata Title Applications for new buildings, an 
application has been received from Seccia Bros. Ltd. , for the 
approval of a strata plan for a new three storey with basement , wood 
frame apartment building, containing 12 dwelling units at 1540 
East 4th Avenue . 

N.B. See appendix "A" for site plan. 
Section 1 (2) - Financing 

The Director of Finance has reviewed the prospectus with regard 
to the financing information and finds the following: 

Subsection (a) - The true interest on financing 

Subsection (b) - Any bonusing of financing 

Interim financing for construction is being provided by the 
Bank of B.C. and Heller-Natof in i Mortgage financing is 
available to purchasers through Canada Permanent Trust Company 
but it is not a requirement that the purchaser make use of this 
Company and is entirely free to negotiate any mortgage he may 
wish. Interest rate is at the prevailing rate and there is 
no mortgage bonus or incentive provision. 

Second mortgage financing up to $5,000.00 would be available 
through the British Columbia Homeowners Assistance Plan, to 
those who qualify. 
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Subsection fc) - Details of a management contract and monthly 


Services 


Several management companies have been contacted in this 
respect and they have indicated that due to its size they would 
not be interested in negotiating a contract at this time. 
However, the building is constructed in such a manner as to 
require a minimum of maintenance and in the best interests of 
the new owners it would be to their advantage to make their 
own arrangements in this respect, Rusin Bros, Realty Ltd., 
agents far tha owners, will convene the first general meeting 
of all the owners and educate them to the principles of 
Strata Condominium living and also assist them in forming a 
council. 

The estimated monthly assessments for each unit is as follows: 


101 

1056 sq, ft, estimated 

cost per month 

$16,91 

102 

1137 " " 

II M II 

18. 92 

103 

1393 

II II II 

19.87 

104 

1143 " " 

II II II 

18.85 

205 

854 " " " 

II II II 

17.70 

206 

853 " " " 

II II 11 

17.69 

207 

848 " " " 

II II II 

17. 67 

208 

849 " " " 

II II II 

17.68 

309 

853 " " " 

II II II 

17. 69 

310 

853 " " " 

II II II 

17.69 

311 

866 " " 

II II II 

17.75 

312 

866 " " " 

II II II 

17.75 

The 

above estimates include 

the following items: 



General operating; Insurance; 

General Maintenance cleaning, decorating, structural, electrical, 
parking and miscellaneous 

Utilities; electricity, gas, water, garbage, intercom, laundry. 
Subsection fd) - Taxes and all other costs 

An estimate of the property taxes attributable to the various 
units for the year 1974 net of the Homeowners Grant is as 
follows : 

101 $120,00 

102 165.00 311 

103 185.00 312 

104 165.00 

205 150.00 

206 150.00 

207 145.00 

208 145,00 

309 150.00 

310 150.00 

The taxes shown only apply to those qualified to receive the 
Homeowners Grant of $200,00 Senior citizens are entitled to 
an additional $50 00 Homeowners Grant and all owner occupiers 
will be entitled to a $30,00 to $40.00 School Tax Removal and 
Resource Fund Grant. 

Other than property taxes referred to above and the monthly 
assessments referred to in paragraph 1 above, there are no 
other anticipated common expenses. 


$145,00 
145.00 
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Subsection (e) - Shared facilities and common areas 

The Director of Planning has examined the prospectus and 
plans and finds the following: 

( a) Parking 

Each Strata lot will own one parking space in the under- 
ground parking garage. One additional space to be 
allocated by the Strata Council. 

( b) Patios and Balconies 

Each ground floor Strata lot will own the patio 
contiguous to its living-dining room. The balconies 
attached to and directly accessible to the Strata lot 
are owned by the Strata lot, 

( c) Storage lockers 

Each Strata lot will own one locker located in the locker 
room in the basement of the building, 

(d ) Laundry room 

The laundry area is located on the main floor and shall 
be for the exclusive use of the Strata lots on all 
floors, 

NOTE: The St rata Corporation will grant to the owners 
the exclusive use provisions outlined above 
when the Strata Plan has been deposited at the 
Land Registry Office and prior to conveyance 
of any Strata lots, 

A copy of the By-law is available for inspection on request. 
Section 1 (3) - Quality of Construction 

' The City Building Inspector advises that he has received. a 
letter from the office of Lort & Lort , Architects, in which they 
state that the quality of construction and finishes of this project 
compares favorably with the quality control requirements of Central 
Mortgage and Housing Corporation as contained in the Canadian 
Code for Residential Construction.' 

Your Board recommends that the foregoing report of the Director 

of Planning and the Director of Finance be received for CONSIDERATION 

of Council," 
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3. Strata Title Application - New Construction 

IS25 Comox Street - Lot 39, Block 69, D.L. IS5 
Mike Gaska Construction Go. 

The Director of Planning and the Director of Finance report as follows: 

"In accordance with the City's current regulations governing the 
approval of Strata Title Applications for new buildings, an 
application has been received from M, Gaska Construction Co. , 
for approval of a Strata Plan for a new three storey with basement, 
wood frame apartment building, containing 24 dwelling units at 
1825 Comox Street. 

N.B. See appendix "A" for site plan. 
Section 1 ( 2) - Financing 

The Director of Finance has reviewed the prospectus with regard to 
the financing information and finds the following: 


Subsection (a) - The true interest on financing 
Subsection (b) - Any bonusing of Financing 

Interim financing for the construction is being provided 
by Vancouver City Savings Credit Union. Mortgage 
financing is available to purchasers through Canada 
Permanent Trust Company but it is not a requirement 
that the purchaser make use of the arrangement through 
this company and is entirely free to negotiate any 
mortgage he may wish • Interest rate on these mortgages 
is fixed on a thirty day period whereupon it is subject 
to revision according to prevailing market rates. 
There is no mortgage bonus or incentive provision. 

Second mortgage financing, up to $5,000.00 would be 
available through the British Columbia Homeowner Assis- 
tance Plan, to those who qualify, or other financial 
institutions . 

Subsection (c) - Details of a management contract and 
monthly services 

A management contract has been negotiated with the 
general contractor-builder, Mike Gaska, and will be 
executed when the Strata Plan has been deposited at 
the Land Registry Office. The fee payable to the 
Manager by the Strata lot owners is $6.00 per unit 
per month. 

The contract is for two years terminable as provided 
in the agreement and in accordance with the provisions 
of the Strata Titles Act. 

The estimated monthly assessments for each unit is 
as follows: 


Unit 


Sq . Ft . 


Estimated Cost 
per Month 


101 
102 
103 
104 
105 
106 
107 
108 


412 
400 
560 
410 
410 
560 
435 
412 


$20, 60 
20.00 
28.00 
20. 50 

20. 50 
28.00 

21 . 75 
20.60 
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Clause 3 continued 

Unit Sq.Ft. Estimated Cost 





201 

412 

20. 60 

202 

560 

28.00 

203 

560 

28.00 

204 

410 

20. 50 

205 

410 

20. 50 

206 

560 

28. 00 

207 

560 

28. 00 

208 

412 

20. 60 

301 

412 

20.60 

302 

560 

28.00 

303 

560 

28.00 

304 

410 

20.50 

305 

410 

20. 50 

306 

560 

28.00 

307 

560 

28.00 

308 

412 

20.60 


The above estimates include the following items: 

General Operatin g - caretaker, insurance, management fee, 
legal fees, audit fee, stationery, bank charges, bad 
debts, and security. General Maintenance - cleaning, 
decorating, structural, electrical, plumbing, heating, 
elevator, parking and miscellaneous Utilities - 
electricity, gas, water, garbage, intercom and laundry. 
General Reserve - reserves for replacement of roof and 
common area carpeting, etc. 

Subsection (d) - Taxes and all other costs 

An estimate of the property taxes attributable to the 
various units for the year 1974 net of the Homeowners' 
Grant, is as follows: 


Apt, # 

Taxes 

101 . 

$ 65,50 

102 

58. 20 

103 

155,48 

104 

64.28 

105 

64, 28 

106 

155,48 

107 

79.49 

108 

65,50 

201 

65. 50 

202 

155.48 

203 

155,48 

204 

64. 28 

205 

64, 28 

206 

155,48 

207 

155,48 

208 

65, 50 

301 

$ 65.50 

302 

155,48 

303 

155.48 

304 

64,28 

305 

64. 28 

306 

155,48 

307 

155,48 

308 

65.50 


The taxes shown only apply to those qualified to recjeive 
the $200 Homeowner's Grant. Applicants may also be 
entitled to a $50 additional Hajiaoownaa?' s Grant and a $30 
to $40 School Tax Removal and Resource Grant. 
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Other than property taxes referred to above and the 
monthly assessment referred to on .page 2, 
there are no other anticipated ccanraon expenses. 

Subsection (e) - Shared facilities and common areas 

The Director of Planning has examined the prospectus and 
plans and finds the following: 

( a) Parking 

The building has 18 underground parking spaces which 
will be assigned to strata lots as required. 

(b) Patios and Balconies 

The patios or balconies attached to and directly 
accessible to the Strata lot are for exclusive use of 
the Strata lot. 

(c) Storage Lockers 

Each Strata lot will be assigned the exclusive use 
of one locker located in the locker room in the base- 
ment of the building, 

(d) Laundry Rooms 

The laundry room shall be for the exclusive use of all 
the Strata lots, 

NOTE: The Strata Corporation will grant to the owners 
the exclusive use provisions outlined above when 
the Strata Plan has been deposited at the Land 
Registry Office and prior to conveyance of any 
Strata Lots. 

The prospectus states that the copy of the proposed By-laws 
will be available for inspection on request 

Section 1 (3) - Quality of Construction 

'The City Building Inspector advises that he has received a 
letter from the office of Chercover Engineering Ltd. in which 
they state that the quality of construction and finishes of this 
project compares favorably with the quality control requirements 
of Central Mortgage & Housing Corporation as contained in the 
Canadian Code for Residential Construction.' 


Your Board recommends that the foregoing report of the Director of 
Planning and the Director of Finance be received for the CONSIDERATION 
of Council." 

4. Strata Title Application-New Construction 

1165 Burnaby Street-Lot 13, Block 25, D.L. I85, Plan 92 
West Coast Enterprises Ltd. 


The Director of Planning and the Director of Finance report 
as follows: 

"In accordance vrith the City's current regiilations governing the 
approval of Strata Title Applications for new buildings, an application 
has been received frx>m West Coast Enterprises Ltd., for approval of a 
Strata Plan for a new twelve (12) storey vdth two basement levels, re- 
inforced concrete apartment building containing 22 dwelling units at 
1165 Burnaby Street. 

N.B.: See appendix "A" for site plan. 


(BUILDING - 8) 


cont'd 
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Clause No. 5 (Cont'd.) 

May 1968 - CKNW Orphans' Christinas Fund - $300 Approved. 

Special rental of Q.E. Theatre for 
charity performance. 

Your Board submits the foregoing for the consideration of 

Council . 


6. Police Department - Motorcycle Drill Team 
Participation - Seattle Seafair Parade 

Under date of June 5, 1970, the Secretary of the Board of 
Police Commissioners advises of the following action of that Board 
at its meeting of May 27th: 

The Chief Constable advises that the Police Motorcycle Drill 
Team has been invited to participate in the Seattle Seafair 
Parade on July 25th. He reports the team has taken part in 
the parade for several years and the Seattle Police Motor- 
cycle Drill Team had participated in the P.N.E. Parade. He 
recommends that the team be authorized to attend and City 
Council be requested to provide the sum of $200.00 towards 
the expenses. 

The Board of Police Commissioners resolved: 

"THAT City Council be requested to consider authorizing the 
Police Motorcycle Drill Team to travel to Seattle to parti- 
cipate in the Seafair Parade on July 25th and to provide 
the sum of $200.00 towards the expenses." 

For the information of Members of Council, previous requests 
for this activity have been dealt with as follows: 

Police Motorcyle Drill Team - $200.00 Approved. 

Participation - Seattle Seafair 

Parade 

Your Board submits the foregoing for the consideration of 

Council . 


RE COMMENDAT I ON 

7 . Court Reporting and Transcript Preparation 
Costs in the Case Regina vs. Crux et al . 

The Court Clerk, Provincial Court, Vancouver, reports as 

follows : 

"Crown Prosecutors, appointed by the Attorney-General to act 
in the case of Regina vs. Crux, Harling, Polvliet and Foreman 
estimate the trial or preliminary hearing set to commence 
June 29, 1970, will require Court sittings of approximately 
sixty days. The Crown has ordered five copies of the trans- 
cript of the proceedings for delivery daily, other sources 
may also require one or more copies. 

. . . Cont ' d . 
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Clause No./;, continued 


The Director of Finance has reviewed the prospectus with regard to the financing 
information and finds the following: 

Subsection (a) - The true interest on financing. 

Interim financing for the construction is being pirovided by Continental 
Estates Corporation Ltd. and Crescentview Enterprises Ltd. Mortgage 
financing is available to purchasers through Canada Penncinent Trust Conpany 
but it is not a requirement that the purchaser make use of the arrangement 
through this conpany and is entirely free to negotiate any mortgage he may 
wish. Interest rates on these mortgages are subject to prevailing market 
rates . 

Second mortgage financing, xip to $5,000.00 would be available through the 
British Columbia Homeowner Assistance Plan, to those who qualify; in some 
cases the provincial government homeowners grant of $1,000.00 may be taken 
in lieu of the $5,000.00 second mortgage. 

Subsection (b) - Any bonusing of Financing. 

There is no mortgage bonus or incentive provision. 

Subsection (c) - Details of a manaf^ement contract and monthly Services . 

A management contract has been negotiated with Canada Permanent Trust Conpany 
and will be executed when the Strata Plan has been deposited at the Land 
Registry Office. The fee payable to the Manager by the Strata lot owners is 
$6.25 per unit per month. 

The contract is for one year terminable as provided in the agreement and in 
accordance with the provisions of the Strata Titles Act. 

A copy of the proposed contract is attached to the pre^ectus. 

Monthly Maintenance Costs . 


The estimated monthly assessments for each unit is as follows: 


Upit 

Square Feet 

Coif^^^nth 

101 

1,001 
953 

$54.00 

102 

52.50 

203 

1,001 

953 

52.50 

204 

52.50 

305 

1,001 

52.50 

306 

953 

52.50 

407 

1,001 
953 

52.50 

408 

52.50 

509 

1,001 
953 

52.50 

510 

52.50 

611 

1,001 

52.50 

612 

953 

52.50 

714 

1,001 
953 

52.50 

715 

52.50 

816 

1,000 

52.50 

si? 

952 

52.50 

918 

999 

52.50 

919 

951 

52.50 

1020 

998 

52.50 

1021 

950 

52.50 

1122 

997 

52.50 

1123 

949 

52.50 


The above estimates include the following items: 

Ge neral operating — caretaker, insurance, management fee, legal fees, 
audit fee, stationery, bank charges, bad debts and security. General 
Maintenance - cleaning, decorating, structural, electrical, plumbing, 
heating, elevator, parking and miscellaneous. Utilities - electricitv, 
gas, water, garbage, intercom and laundry. General Reserve - Reserviv: 
for replacement of roof and common area carpeting, etc. 
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(BUILDING - 10) 


Subsection (d) - Taxes and all other costs 

An estimate of the property taxes attributable to the various units 
for the year 1974 is as follows: 


101 

$440.00 

612 

$439.10 

102 

430.48 

714 

460.00 

203 

440.00 

715 

449.60 

204 

430.48 

816 

460.00 

305 

448.00 

817 

449.60 

306 

439.10 

918 

460.00 

407 

448.00 

919 

449.60 

408 

439.10 

1020 

460.00 

509 

448.00 

1021 

449.60 

510 

439.10 

1122 

460.00 

611 

448.00 

1123 

449.60 


The $200.00 Homeowner's Grant and the $30 - $40 School Tax Removal 
and Resource Fund Grant are deductible from the gross taxes indicated 
for those homeowners qualified to receive the grants. Senior citizens 
will also be eligible for an additional grant of $50.00 

Other than property taxes referred to above and the monthly assessment 
referred to above, there are no other anticipated common expenses. 

Subsection (e) - Shared facilities and Common Areas 

The Director of Planning has examined the prospectus and plans and 
finds the following: 

Parking . Each Strata lot will be assigned the exclusive use of one 
parking space in the underground parking garage. A limited number 
of additional spaces are available. 

Patios and Balconies . The balconies attached to and directly acces- 
sible to the Strata lot are for exclusive use of the Strata lot but 
have been indicated as common for control of anything that may be 
considered unsightly. 

Storage Lockers . Each Strata lot will be assigned the exclusive 
use of one locker located in the locker room in the lobby of the 
building. 

Note : The Strata Corporation will grant to the owners the exclusive 
use provisions outlined above when the Strata Plan has been 
deposited at the Land Registry Office and prior to conveyance 
of any Strata lots. 

Attached to the prospectus also is a copy of by-laws prepared for the 
Strata Corporation. 

Section 1(3) - Quality of Construction . 

The City Building Inspector advises that he is in receipt of a letter 
from D.M. Sarter, Architect, advising that he is inspecting the project 
to ensure that the building compares favorably with the quality control 
requirements as contained in the Canadian Code for Residential Construction. 

Mr. Sarter undertakes also to provide a certificate of compliance when the 
project is completed. This appears to be a reasonable ground for approval 
of the proiect with refprpncp to ^?pction TC^) of the Council policy. 

Your Board reconunends that the foregoing report of the Director of Planning 
and the Director of Finance, be received for the CaWSIDERATION of Citv 
Council. " 


cont'd 
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5. Proposed Renovation of Office/Retail Building 
6l5 West Hastings Street 

The City Btiilding Inspector reports as follows: 

"I have received an application from Egest Construction Corporation Ltd. 
to renovate the interior of the above mentioned biiilding. 

It was erected as a 5-storey office building early in this centiiry. 
Present day use is retail occupancy on the street level floor with 
the upper floors unoccupied. The building is non- conforming with 
respect to the Building By-law regrolations. 

The applicant is prepared to carry out extensive repairs and alter- 
ations which include the fire- proofing of floors, the provision of 
adeqviate exit facilities and the installation of a sprinkler system 
throughout the biailding. The work wovild also include filling in the 
existing light well, replacing the existing elevator, re-wiring, 
air conditioning, and general decoration necessary to convert the 
upper floors to office use. 

The cost of this work is estimated to be approximately $210,000 and 
the assessed value of the building is $28,000. Under Section 1.4.9 
of the Building By-law ihe Building Inspector may permit alterations 
to a non- conforming building, provided the cost does not exceed the 
assessed value. The By-law does provide, however, for Council to 
approve alterations and repairs in excess of this value if considered 
desirable. 

In this case, in view of the proposal by Egest Construction Corporation 
Ltd., I would not be opposed to the interior renovations, assuming all 
reasonable structural requirements can be satisfied. " 

Your Board submits the foregoing for the CONSIDERATION of 


Council. 
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FINANCE MATTERS 


RECOMMENDATION 


1 . 1974 Basic Capital Program 

Your Board and the Director of Finance have reviewed the 1974 Basic Capital 
Program requested by Civic Departments and Boards and report as follows: 

Capital Program 

The net City's cost of the 1974 Basic Capital Program amounts to 
$13,777,478 after deducting credits of $2,792,919 as detailed below: 


Gross Cost of 1974 Basic Capital Program 

Less Credits Receivable 
(a 


$16,570,397 


(b 

(c 
(d 

(e 

(f 

(g 

(h 
(i 


Property owners' share of local 
improvements 

Federal-Provincial Governments share 
of Urban Renewal and Neighbourhood 
Improvement Projects 

Recreational Facilities Fund grant 

Portion of sewer work recoverable 
from C.N.R. 

Fees recoverable re water service pipes 
and meter chambers 

Bumaby and property owners' share of 
Boundary Road Improvements 

Bumaby 's share of Central Park 
improvements 

Federal share of Stanley Park Seawall 

Fire insurance recovery - Community Hall 


$1,806,000 

156,003 
176,666 

79,250 

205,000 

270,000 

25,000 
35,000 
40,000 


2,792,919 


Net Cost of 1974 Basic Capital Program 


$ 13.777.478 


These capital programs are summarized on Schedule 1 of this report. 
The individual projects within these programs are listed in detail in 
the separate report entitled "1974 Basic Capital Program-Project Detail". 

Project Detail 

Approval by Council of the 1974 Basic Capital Program authorizes departments 
and boards to proceed with the individual projects except where it Is 
noted, in the separate "Project Detail" report, that the item will be 
referred back to Council for specific approval. 

Our review is to ensure that the projects requested are generally in 
accordance with the programs authorized in the 1971-1975 Five Year Plan, 
as amended. 


Financing the 1974 Basic Capital Program 

The method of financing the 1974 Basic Capital Program, as recommended 
by the Director of Finance, is summarized below and shown by program 
on Schedule 1 of this report. 
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Clause No. 1 (cont'd) 
Source of Funds: 

1. Authorized by-law funds (debentures) $ 9,589,970 

2. Revenue funds appropriated for capital 

purposes - 1974 $1,895,000 
- 1975 (advance) 1.363,868 

3,258,868 

3. Other funds 928,640 


Total Funds Required $13.777.478 


1971-1975 Five Year Plan Allocation 

The allocation of the present Five Year Plan Funds is summarized below 
and shown by program on Schedule 2 of this report: 

Original 1971-1975 Five Year Plan $56,810,000 

Increased borrowing authorized by Council 

and by plebiscite (1971 and 1973) 16,670,000 

Total Five Year Plan, as revised 73,480,000 

Less allocations approved by Council during 1971 to 1973 51,506,039 


21,973,961 

Allocation required for 1974 Program (Note 1) 12,705,174 


Balance unallocated - Available for 1975 Program $ 9,268,787 


Note 1 - The amount of 1971-1975 Five Year Plan funds 
required for the 1974 Basic Capital Program 
is supplemented by funds from other sources 
as follows: 

1971-1975 Five Year Plan Funds $12,705,174 

1966-1970 Five Year Plan Funds re 

the Urban Renewal Program 143,664 

Other funds (see Schedule 1 for detail) 928,640 


Total Funds Required $ 13.777.478 


Your Board and the Director of Finance RECOXNEND that the 1974 Basic Capital 
Program amounting to $13,777,478 and the method of financing this program, 
as summarized on Schedule 1, be approved subject to Individual projects 
being submitted to Council for specific approval where indicated in the 
"1974 Basic Capital Program - Project Detail" report. 

2 . Traffic Paint Shop Staffing 
The City Engineer reports as follows: 

"Our Traffic Paint Shop is responsible for sign construction, installation 
and maintenance, painting roadmarkinga throughout the City, and other related 
functions. A portion of the employees are represented by the VMREU, and the 
remainder are represented by CDPE Local 1004., 

As is the case throughout the Department, we are able to adjust our hourly 
(i.e. CUPE) work force to meet changing workloads, within the normal limitations 
of budget. However, Council policy requires similar adjustments in the number of 
monthly paid staff be authorized by Council. 

An increase in monthly paid staff in the Traffic Paint Shop is required at 
this time for the following reasons: 

cont ' d . . . . 
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a) there has been a shift away from the type of work done by hourly 
staff to that done by salaried staff, 

b) vandalism of signs (particularly street name signs) has Increased 
substantially, 

c) signing for special projects (e.g. Granville Mall, provincial 
conqiLex, etc.) has Increased significantly. 

Over the last three years our full time hourly labour force has decreased by 
three J one man year/year has been added by using temporary help, so there has been 
a net staff decrease of two. Prior to these recent changes, staff In the Shop 
remained unchanged over about a fifteen year period. Increasing workload was met 
by improved methods. However, in view of the present situation, hiring an additional 
Traffic Painter I and an additional Traffic Painter II is required to meet the 
increased work arising out of sign vandalism and out of special projects. 

The cost of these two positions totals $24., 6^2 per year; these costs would be 
fully distributed to accovints for roadmarking and sign work. 

These staff changes were included in o^xc budget planning. In general, the 
costs of these positions are covered in the existing budget, or by charges to 
outside agencies, or accounts for special projects. One requested budget increase 
of $5,500 (Account 8053/3822, Sign Maintenance) was not approved by the Budget 
Committee, pending Council's consideration of this report. This $5,500 is the only 
increase required in the budget to cover these positions. 

The Comptroller of Accounts advises that funds can be provided from Contingency 
Reserve to cover this cost. 

The City Engineer RECOMMENDS: 

A) Council authorize the addition of a Traffic Painter I and a 
Traffic Painter II, 

B) Council authorize the transfer of $5,500 from Contingency Reserve 
to Account No, 8053/3822, Maintenance of Signs and Standards," 

Your Board RECOMMENDS the foregoing report of the City Engineer be approved . 

3. Establishment of 1 Temporary Library Assistant II 
Position - Catalogue Division 

The Acting Director of Personnel Services reports as follows: 

"At its meeting on April 11th, 1974, the Administrators' Committee 
of the Greater Vancouver Library Council authorized the employment 
of one Library Assistant II by the Vancouver Public Library for 
the period May 20th, 1974 to March 31st, 1975. 

Establishment of this position was recommended by the Federation 
Information Network Committee in order that member libraries may 
refer by telephone to the Vancouver Public Library to ascertain 
the availability of books and other material. It is intended 
that the incumbent of this position will be added to the com- 
plement of Library Assistants II in the Catalogue Division and 
that telephone service will be made available from 9:30 a.m. to 
9:00 p.m. weekdays and 9:30 a.m. to 5:00 p.m. Saturdays. 

The estimated cost of this proposal including 10% for fringe benefits 
amounts to approximately $6,000. Total cost of this position is to 
be charged to the Greater Vancouver Library Council. 

This report is concurred in by the President of the Vancouver Public 
Library Staff Association, Local 391 C.U.P.E. I endorse this report 
and recommend that it be approved." 

SUMMARY 

Effective 

Classification Dat e 

Establish one Library Assistant II May 21,, 1974 

1 temporary position Pay Grade 9 

(May 21/74-Mar. 31/75) ($540-622) 

YOUR BOARD RECOMMEND:; that thc> forcqoinq re commcMida tion oT the 
Actinq U i. c tor of I' r r o ii no I .'U-rvict^K approved. 
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4 . Investment Matters (Various Funds) April, 1974 

The Director of Finance reports as follows: 

(a) Security Transactions during the month of April, 1974 

(b) Summary of Securities held by the General and Capital Accounts 

(a) Sale of Bank Discount Notes by Sinking Fund to 
General and Capital Account 


Maturity Maturity Term Annual 

Date Type of Security Date Value Cost Days Yield 

Apr. 1 Banque Can. National e / June 3, 1974 $1 .900.Q00.00 $1 .874.536.58 63 7.87 


/ Disposal by sinking fund to general and capital account to provide 
in part funds for sinking fund maturity due April 1. 1974 and 
funds for purchase of direct issue local improvement debenture 
by sinking fund. 

********************** 

Sinking Fund Transactions (Purchases ) 

Maturity Maturity Term Annual 

Date Type of Security Date Value Price Cost Yrs/Mos Yield % 

Apr. 1 City of Van. 8h% * Apr. 1/84 $ 87.361.12. $100.00 $ 87.361.12 10/0 8.50 

* Direct issue of Local Improvement Debenture to Sinking Fund 

*********************** 


(b) SUMMARY OF SECURITIES HELD IN 

GENERAL AND CAPITAL ACCOUNTS ONLY AS AT April 30. 1974 

Type of Security Par or Maturity Value Cash or Book Value 

Short Term 


Chartered Banks Deposit 
Receipts and Government 

Notes $ 8.250.000.00 $ 7.952.164.51 

Medium Term 

B.C. Hydro & Power Authority 
7% Parity Bonds due 

Sept. 1/75 $ 398.000.00 $ 401.525.59 

Your Board RECOMMENDS that the foregoing report of the Director of 
Finance on Investment Matters (Various Funds) for April, 1974 be 
approved . 


5 . Additional Staff - Permits and Licenses Department 

The Director of Permits and Licenses reports as follows: 

"The 1970 National Building Code was adopted by Covmcil on May 8th, 1973, 
and since that time, further amendments have been approved. As with all 
other legislation, it is imperative that the implication of the legis- 
lation be transposed into understandable work patterns and policies on a 
continuing basis for staff charged with reviewing plans on a day-to-day 
basis. To do this requires that the specialists concerned must program 
training sessions for the staff involved. 

In this instance, the magnitude and the importance of the undertaking is 
such that the specialists referred to cannot adequately carry out this 
fxinction and carry out their day-to-day duties at the same time. Some 
training of key personnel has taken place, however, the time available 
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Clause No. 5 (cont'd) 

for the specialists on a continuing basis cannot be found with our 
present personnel. This problem is further aggravated as the need for 
detailed interpretations are not always immediately discernible and are 
generally found on a day-to-day basis as new projects are presented. 
In this latter area, contractors and developers often request the incor- 
poration of design features which require detailed study with respect to 
By-law requirements. This study, will at the same time, form the policy 
of future departmental interpretations. 

Other examples of similar nature requiring detailed study, in addition 
to the foregoing matters, are the requirements for the handicapped, the 
requirements for fire safety in high buildings, and the various revisions 
to the National Building Code emanating from the National Research Council 
through the Associate Committee on the National Building Code. It is very 
clear that the present specialists in our Development Division and the City 
Biiilding Inspector, do not have sxifficient time to devote to this work and 
carry out their current duties at the same time. 

I am recommending that a new position of Codes Engineer be established. 
The need for this position is further emphasized, for in the very near 
future, two of my Assistant Directors, one of whom is also the City 
Building Inspector, will in all likelihood be retiring. To date, these 
two incumbents have carried out the duties referred to but, in latter 
year particularly, these duties have increased greatly in both volume 
and detail. The need for a Codes Engineer to be appointed now while 
both incumbents are still on staff is necessary to maintain proper 
continuity . 

Estimate of Cost 


Salary 

Fringe Benefits ® 12^ 


Auto Allowance ® $50.00 per month 


Fiirniture (New and Non-Re curring) 
1 - Desk and credenza 
1 - Chair 


In view of the foregoing, I recommend: 

(a) THAT a new position of a Codes Engineer be established in the 
Development Division of the Department of Permits & Licenses. 

(b) THAT the Acting Director of Personnel Services be authorized 
to review and classify this position. 

(c) THAT the necessary funds for 1974 as outlined in the foregoing 
report be provided from Contingency Reserve. The Comptroller 
of Accounts concurs with this recommendation." 

Your Board RECONtt-IENDS that the recommendations of the Director of Permits and 
Licenses be approved. 


5 Months 

1974 Annual Cost 

$ 8,375 $ 20,100 

1,047 2,512 


534 

200 
$ 734 


$ 9,422 $ 22,612 

250 600 

$ 9,672 $ 23,212 
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6 . Auto Allowances for City Employees 


(FINANCE - 6 


The Director of Finance reports as follows: 

"A revised schedule of auto allowances payable to City employees 
who use their automobiles on City business has been prepared using cur- 
rent costs of automobile operation, insurance, depreciation, etc. The 
present schedule has been in effect since July 1, 1973 and does not 
reflect current operating costs especially the significant increase 
in gasoline prices. 

The revised schedule is attached to this report as Appendix 

I. 

It is also recommended that the casual rate (applicable to 
employees who drive low mileages on an irregular basis) be raised from 
13^ to 15(f per mile. 

The annual increase in cost to the City is estimated at 
$27,300. Based on an effective date of June 1, 1974 the 1974 cost 
would be approximately $16,000, which will be provided from Contingency 
Reserve upon approval of this report. 

A copy of the report has been sent to the Municipal & Regional 
Employees' Union, Vancouver Fire Fighters Union, Local 18, The City of 
Vancouver Foremen's Association, The International Brotherhood of 
Electrical Workers, Local 213 and The Registered Nurses Association of 
B.C. each of which have some members affected. 

RECOMMENDED that: 

(1) The revised schedule of auto allowances as per 
Appendix I be approved effective June 1, 1974. 

(2) The casual auto allowance rate be increased 
from 13^ to 15^ per mile effective June 1, 1974. 

(3) The estimated increase for 1974 amounting to 
$16,000 be provided from Contingency Reserve. 

(4) The Vancouver Public Library, The Board of Parks 
and Public Recreation and the Police Commission 
be informed of the action taken by Council, with 
the recommendation that these Boards follow the 
same procedure. " 

Your Board recommends that the foregoing report of the Director 
of Finance be approved. 
(A copy of the detailed report is on file in the City Clerk's Office.) 


7 . Bridge Insurance 

The Director of Finance and the Supervisor of Property & Insurance 
report as follows:- 

"On April 23rd, 1974, Council approved the appointment 
of Macaulay Nicolls Maitland Insurance and Reed Shaw Sten- 
house Limited as Brokers, representing the City, to submit 
separate competitive quotations for the renewal of Bridge 
Insuraince expiring July 1st, 1974. 

The Bridges are re-appraised auinually by Choukalos 
Woodburn McKenzie Maremda Ltd., Consulting Engineers. The 
May 1st, 1974 New Replacement Values (no depreciation) are:- 

Granville Bridge $ 28,500,000.00 

Burrard Bridge 11,600,000.00 

Cambie Bridge 7,550,000.00 

Grandview Viaduct 2,020,000.00 


cont • d 
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(FINANCE - 7) 


Clause No. 7 (cont'd) 

Hastings Viaduct 2,010,000.00 

New Georgia Viaduct 10,000,000.00 
Georgia Ramp: $4,500,000.00 

Dunsmuir Ramp: 5,500,000.00 

$ 61,680,000.00 

The comparable 1973 total value was $52,485,000.00 showing 
an increase for ^3 -'74 of $9,195,000.00. 

Separate quotations were received May 22nd ^ 1974 and analysis 
by the Insurance Committee, including Mr. Douglas Macdonald, 
the City's insurance consultant, produced the following 
conclusions : - 

A. The competition has been intense and covered an 
exhaustive list of available markets; 

B. The total amount of Earthquake Insuraoice required 
continued as a major marketing problem; 

^» Coverage ;- The principal difference is: 

Macaulay Nicolls proposed a separate amount of 
insurance of 80% of New Replacement Value on each 
bridge , plus an additional $500,000.00 Debris Removal 
on each bridge ^ subject in total to an overall limit 
in any one occurrence of $50,000,000.00. 

Reed Shaw proposed one total amount of insurance 
applicable to any loss, including Debris Removal 
of $61,800,000.00 (the full value of all bridges). 

Both brokers propose the broadest available form of 
insurance, i.e., "All Risks" including Debris Removal. 

D. Deductibles ; The mandatory amount to be self-insured 
by the City and which is deducted from each claim :- 

Macaulay Nicolls prop>osed the dollar equivalent of 
1% of 80% of value for each bridge. 

Reed Shaw proposed the dollar equivalent of 1% of 
value for each bridge but instead of treating the 
new Georgia Viaduct as one object, treated it as 
two seperate ramps, thereby reducing the applicable 
deductible by roughly 40% on each seperate ramp. 

E» Premiums : Both Brokers quoted on a New Replacement 
Cost basis with premiums for a three-year term pxjlicy 
with annual instalment jjayments. 

If the expiring insurance had been subject to the new 
values, it has been projected the 3-year Instalment 
premium on $46,120,000.00 would have been $162,395.50 
calculated on the rates and terms of the expiring policies 

The renewal quotations are:- 


Macaulay Nicolls 
Reed Shaw 


Appraisal 
Values 


$61,680,000.00 
61,680,000.00 


Amount of 
Insurance 


$50,000,000.00 
61,680,000.00 


3 Year 
Premium 
Annual 
Instalments 

$103,687.50 
87.432.00 


Difference 15.8% - $ 16,255.50 


cont ' d 
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(FINANCE - 5) 


Clause No. 7 (Cont'd.) 


Provided there is a Coiranittal for Trial, the City is respon- 
sible for the cost of production of the original transcript 
for delivery to the Registrar of the County and Supreme Court. 

Partly due to the requirement for a daily transcript, and 
additionally its extended length, the period of Court time 
required, the complete absorption of four to five Court 
Recorders within the period and vacations within the Section, 
alternatives to City staff assignments were considered. 

Estimates were as follows: 

All West Reporting Ltd. 

$400.00 per day for 60 days $24,000.00 

Less: Credit of transcripts supplied to Crown $10 , 530 . 00 
Approximate net cost $13 ,470 .00 


Note: (Provided an added copy is contracted by a party other 
than the Crown, the cost to the City would be reduced 
by about $5,460.00 to give a net cost of $8,010.00. 
To date an order has not been received.) 

Official Court Reporters 

$50.00 per day for 60 days $ 3,000.00 

7,800 pages (7 copies) at $2.25 p.p. $17,550.00 

$20,550.00 

Less: Re-sale of 5 copies to Crown $10 , 530 .00 

Approximate net cost $10,020.00 

(Sales of added copies to other sources 
to accrue to the Reporters) 


An alternative to contracting out is to assign trained City staff 
to the duty and to employ temporary replacement staff. Overtime 
and shift differential payments will likely be required on behalf 
of employees assigned to the case. If necessary. Court Reporters 
paid on a fee basis can be obtained during the months of July 
and August to cover the duties of City staff transferred to 
this assignment. 

It is estimated total staff costs, plus material, copying 
expense and if required, added equipment, will not exceed 
$12,000.00. 

Transcript charges in favour of the City totalling about $10,500.00 
will reduce the net cost to $1,500.00 and if sales take place to 
other parties, there could be a plus position. It is emphasized 
that each of the above estimates could be substantially increased 
or decreased and that matters not foreseen by any party can 
affect the costs involved. 


Cent 'd. 
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Clause No. 7 (cont'd) 

RECOMMENDATION : 

After weighing the merits of the differences in coverage, 
deductibles and premiums between the two quotations, it 
is recommended that the proposal of Reed Shaw Stenhouse 
Ltd. be accepted and the City give them a firm order for 
the completion of the three year insuraoice coverage of the 
City's bridges, effective July 1st, 1974," 

Your Board 

RECOMMENDS that the foregoing recommendation of the Director of 
Finance and the Supervisor of Property axid Insurance be approved. 


FOR CQUmi ACTION SEE PAGEfS) ..^?. jl 
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PERSONNEL MATTERS 

RECOMMENDATION 

1, Personnel Regulation #50 - Court Attendance and Jury Duty 

The Acting Director of Personnel Services reports as follows: 

"The Personnel Department is currently undertaking a complete 
review of the Personnel Regulations, in order to make them 
consistent with current policies and practices. 

In this regard I have revised Regulation #50 "Court Attendance 
and Jury Duty" deleting those portions which are now covered 
by collective agreement and changing editorial content where 
applicable . " 

YOUR BOARD RECOMMENDS approval of the revised regulation copy 
attached. 


2 . Training Policy and Program 

The Acting Director of Personnel Services reports as follows: 

"On March 7, 1972 City Council approved the establishment of a Training 
Co-ordinator position for the City of Vancouver. This position was 
filled on August 1, 1972. Since then the Training Co-ordinator has 
carried out training and training related activities. Simultaneously 
he has been involved with departments in formulating a City Training 
Policy, revisions to Personnel Regulation #248 - Training, and in 
determining an initial training program and costs, all of which are 
now being submitted for Council approval. 

A. POLICY AND REGULATION 

1 . Training Policy 

The Training policy (Appendix I) is being submitted for the 
approval of Council. It is based on the following rationale, 
developed during Departmental meetings: 

"The City of Vancouver, like any other organization, has 
available to it three (3) basic resources; namely, monetary, 
material and human resources. Historically the monetary 
and material resources administered by the City's adminis- 
trative organization have been well managed. However, human 
resource development and utilization has received insufficient 
management and supervisory attention. It is our conclusion 
that improved development and utilization of civic human re- 
sources can and should bring about further improvement in 
management of the City's monetary and material resources." 

2 . Personnel Regulation #248 - Training 

This regulation has been revised and is being submitted as 
Appendix II for the adoption of Council. 

B. TRAINING PROGRAM AND EXPENDITURES 

1 . External Training 

At the Departmental meetings the need for continuous and 
increased external training was identified and resulted in 
an increase in the 1974 Appropriation for "Administrative 
and Technical Courses - All Departments". 

2 . Internal Training 

A need for internal training was also identified during 
Departmental meetings and priorities were established. 

Cont'd . . • 
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Clause #2 continued; 


(PERSONNEL - 2) 


The agreed upon top priority is Training in Managerial and 
Supervisory Skills and Techniques. Evidence of the problem 
in this area was very clear during the Performance Review 
Training Course for supervisors, approved by Council in 
September, 1973. The trainers in the situation were constantly 
faced with the observation that supervisors were too busy with 
the work of their sections to adequately supervise, or that 
the workloads of their sections required them to forego 
supervising and actually to do the work of their subordinates. 
Unless this situation can be turned around, regular work and 
special projects assigned to many civic departments will be 
slowed simply because of the inability of the Supervisory group 
to get work that must be done at subordinate levels down to 
where it belongs. Delegation of responsibility and authority 
will be handled in depth during supervisory training courses 
in an attempt to increase overall efficiency and individual 
effectiveness. 

An initial three year cost estimate for meeting many of the 
identified City-wide managerial and supervisory training 
needs amounts to approximately $30,000.00. A breakdown of 


this figure is as follows: 

- Managerial and Supervisory Principles and 

Techniques Training Programmes $15,870 

- Civic Labour Relations (Contract Adminis- 
tration Workshop) , $ 2,160 

- Continuing Performance Review Programme Training. .$ 1,000 

- Personnel Administration Practices Workshop .... $ 960 

- Public Relations and Related Communications 

Training $ 4 , 200 

- Instructional Techniques Training $ 4,250 

- New Employee Orientation Training $ 600 

- Civic Budgeting Practices Workshop $ 960 

TOTAL $30 ,000 


Of this total, $5,340 is required for training programmes 
planned for commencement in the fall of 1974, or earlier. The 
development of several of these programs has already been 
started. The breakdown of this 1974 estimate is as follows: 


- Managerial and Supervisor Training Course $ 3,700 

- Civic Labour Relations (Contract Adminis- 
tration Workshop) and continuation of 
Performance Review Programme Training for 

new supervisors $ 1,000 

- Personnel Administration Practices Workshop 

for departmental Administrative Officers to whom 
certain personnel administrative matters are 

assigned $ 320 

- Civic Budgeting Practices Workshop for 
departmental staff concerned with budget 

preparation $ 320 


$ 5,340 


Cont'd 
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Clause #2 continued ; 

The request that this amount of $5,340 be appropriated to 
"Appropriation No. 7048/496 - City-wide Training" is now 
being submitted for the approval of Council. 

C. CIVIC TRAINING FACILITY 

In order to undertake effective continuing internal staff training, 
a Civic Training Facility is required which should meet the 
following criteria: 

- It should be large enough to provide one main classroom capable 
of holding up to 35 people; 4 smaller working group rooms each 
capable of holding up to 7 people; and offices to accommodate 

j training staff. The Safety Officer now located in the Personnel 

I Services Department might also be placed in this location, should 

his present office be required at a later date. 

- It should be located in an environment conducive to learning and 
be as free of automobile noise and other distractions as possible. 

- It should be available to the Training Section on a full- 
' time basis , 

- It should have ample near-by parking facilities for course 
participants at no cost to the participants or to guest 

j lecturers. 

, - It should have in-house or near-by low cost, good quality 

j eating facilities. 

- It should not result in a significantly great outlay of money 
per square foot of space built, purchased or renovated. 

A number of alternative concerning potential facilities have been 
investigated, including visits to near-by hotels, the U.B.C. 
Executive Programmes training facilities, the Queen Elizabeth Theatre 
and the Main (Stanley Park) Pavilion of the Parks & Public Recreation 
Department. Investigations were also carried out concerning the 
possible renovation and use of homes purchased by the City on Tenth 
Avenue, near City Hall. 

j The one facility which meets all the above criteria is the Main 
Pavilion in Stanley Park and discussions were undertaken with the 

; Superintendent of Parks & Public Recreation to acquire the use of the 
top one and one-half floors for a training facility. 

The Board of Parks & Public Recreation agreed, on February 25, 1974, 
1 that the facility can be made available for a minimum period of five 
years and for annually renewable use thereafter. 

I 

! The cost of remodelling and furnishing of this facility is estimated 
at approximately $24,809. Cost of training equipment is estimated 
at approximately $4,400. Details of these costs are shown in 
Appendix III. 

: At those times when the training equipment may not be in use by the 
; Training Section, it would be available to departments and the Safety 
Officer for training and training related activities on request. 

Furniture and equipment could be transferred to a new training location 
should th-e Stanley Park Pavilion have to be vacated after five (5) years 
'or more . ' 

' The Assistant Director, Building Construction & Maintenance, Department 

of Permits & Licenses, states: " it appears this building would 

be very satisfactory; sanitary, and meal facilities are available. 
Access and parking are good. Relatively remote location would permit 
a good training atmosphere." 

Consequently the approval by Council for establishment of the Civic 
Training Facility and the required funds for this purpose is being 
requested . 

Cont ' d . , , 
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Clause #2 continued ; 

D. STAFFING 

On November 20, 1973 Council approved two positions for the Training 
Section in addition to the Training Co-ordinator . One of these 
positions, a Personnel Assistant I, who also assists the Safety Officer 
has been filled permanently. 

The second position, a Personnel Officer II, has been filled on a 
temporary basis only on instruction of the Board of Administration, 
pending submission of this report. Authority for the temporary 
appointment will expire on May 31, 1974. Funds, however, have already 
been budgeted for the entire year. 

One professional employee, the Training Co-ordinator^ is unable: 

1. to develop, present and evaluate already identified needs 
for a variety of supervisory and managerial courses, AND 

2. to meet the increasing demands for development, presentation 
and evaluation of training activities for specialized groups 
of employees (e.g. City Clerk's; Permits & Licenses), AND 

3. to evaluate, from a training point of view, the newly 
developed and recently introduced Supervisory Performance 
Review Program and take required action, AND 

4. to assist with the training related aspects of other personnel 
activities (e.g. Employee Attitude Study), AND 

5. to respond quickly to requests from Department Heads for 
assistance with unforeseen problems which require an immediate 
response from the Training Section. 

The present temporary incumbent of this already approved permanent 
position by far was the most suitable applicant in an extensively 
advertised competition. In the last six months he has met all 
expectations and would be difficult to replace. 

For the above reasons Council authority is requested to fill the 
position of Personnel Officer II in the training section on a permanent 
bas is . 

SUMMARY OF RECOMMENDATION 
I therefore RECOMMEND: 

1. THAT the Training Policy be approved 

2. THAT the amended Personnel Regulation No. 248 - Training be approved. 

3. THAT in addition to currently approved training staff salaries, the 
amount of $5,340 be approved for 1974 City-wide training activities, 

4. THAT the alteration of the space at the Stanley Park Pavilion be 
undertaken after an agreement, approved by Corporation Counsel has 
been entered into between the City and Parks Board, at an estimated 
cost of $24,809, including furnishings. 

5. THAT funds in the amount of $4,400 be approved for the purchase 
of training equipment. 

6. THAT authority be granted to fill the position of Personnel Officer II, 
Training Section, established by City Council on November 20,1973, 

on a permanent basis. 

The Comptroller of Accounts advises that the required funds of $34,549 
would be provided from Contingency Reserve. 

Your Board RECOMMENDS that the foregoing recommendations of the Acting 
Director of Personnel Services be approved except Item 6. 


Cont'd . . . 
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(PERSONNEL - 5) 


Your Board is not prepared to recommend filling the position of 
Personnel Officer II at this time, but RECOMMENDS that the require- 
ment for this position be reassessed six months after the Division 
moves into the ney facility. Meanwhile, your Board RECOMMENDS that 
an amount of $2,000.00 be added to the Personnel Services Department 
budget to provide for temporary assistance from time to time to 
assist in providing courses. Funds are available for this in the 
Departmental salary budget. 


3. National Conference - Harry Seneca College 
Toronto - June 1^-20/74 

The Director of Planning and the Director of Social Planning 
have been invited to participate, on behalf of the City, in the 
above Conference, along with Mayor Phillips and Alderman Harcourt. 
Travel and accommodation expenses are to be paid by the Conference. 

The above officials request that leave of absence with pay 
be approved for the period June 17 to 20, inclusive. 

Your Board RECOMMENDS approval of the foregoing request of 
the Director of Planning and the Director of Social Planning. 


FOR CO'JNCIL ACIIOM SEE PAGE(S) 
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PROPERTY MATTERS 

RECOMMENDATIONS 

1,. Lots 4-6, Block 122, D.L. 5^1 
lli.20 Howe Street 


Ike Supervisor of Property ft Insurance reports as follows: 

"Lots 4 - 6 , Block 122 , D .L . 541 and improve»Bnts , known as 1420 Howe 
Street, was purchased in 1952 for Granville Street Bridge approaches. 
The one storey freune and aasonry building is located partially under 
Howe Street ramp. 

The land and building are divided into two sections - the front portion 
is leased to William A. Sutch for five years expiring June 20, 1974, at a 
rental of $182.00 per month plus a portion of taxes, and the rear portion 
is leased to Jarvis Electric Limited for the same period at a rent of 
$146.00 per month plvis taxes. 

The lessees have asked for five-yeeir leMe renewals and the City Engineer 
concurs with their requests. Negotiation has resulted in the following 
proposal: 

Term: Five years from July 1, 1974 

Rent: William A. Sutch - $375.00 per month plus 

54^ of taxes as if levied 

Jarvis Electric - $300.00 per month pl\is 

46^ of taxes aa if levied 

Review: December 31, 1976, and to be based on market rental value 

Repairs: Lessees to make all repairs except to structure and roof 

Outgoings: Lessees to pay all outgoings 

The Supervisor of Property and Insurance is of the opinion that the proposed 
rental represents market value. 

RECOMMENMTO that Lots 4-6, Block 122, D.L. 541 be leased to William A. 
Sutch and Jarvis Electric Limited on the foregoing basis." 

YOUR BOARD 

RECOMMENDS that the foregoing Recommendation of the Supervisor of Property 
and Izisurance be approved. 


2. Rental Review - Encroachments from 

Lots 8-13 inclusive & Parcel A, Block i|3, D.L. 200A 
Situated West Side Scotia Street, Between 7th & 6th Avenues 

The Supervisor of Property and Insurance reports as follows: 

"A 30 year encroachment agreement exists between the City of 
Vancouver and Weston Bakeries Limited, permitting a portion 
of the walls and foundation of a building to encroach from 
Lots 8-13 inclusive and Parcel A, Block i|3, -D-L- 200A, 
situated west side Scotia Street, between 7th and 8th Avenues, 
onto the City's streets and lanes approximately 31-5 square 
feet. Under the terms of this agreement, the annual rental 
is subject to review and adjustment at five year intervals; 
the current review date being May 1, 1974- Accordingly, 
the rental has been reviewed and Weston Bakeries Limited, 
by letter dated May 3, 1974, concur with the recommendation 
of the Supervisor of Property and Insurance that the rental 
should be increased from $15-00 per annum to $35.00 per 
annum for the next five year term. 

Cont'd . . . 
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Clause 2 (cont'd) 

RECOMMENDED that the rental to Weston Bakeries Limited for 
encroachment onto City streets and lanes. Lots 8-I3 inclusive 
and Parcel A, Block 1+3, D.L. 200A, for the period May 1, 1974, 
to April 30, 1979, be set at $35-00 per annum." 

YOUR BOARD 

RECOMMENDS that the foregoing Recommendation of the Supervisor 
of Property and Insurance be approved. 

3. Rental Review - East 66' of Cromwell Street, 
South of Kent Avenue 


The Supervisor of Property and Insurance reports as follows :j 

"The East 66' of Cromwell Street-end, south of South Kent 
Avenue is leased to MacMillan Bloedel Industries Limited 
for a term of ten years and ten months, as of January 1, 
1968, at a rental of $1,106.65 plus all taxes as if levied. 
It is utilized as access to the lessee's operations. 

The rental was subject to review as of January 1, 1973, 
and the lessees have now agreed to a rental of $2,^96.00 
per annum plus all taxes as if levied. The Supervisor of 
Property and Insurance is of the opinion that the 
suggested rental represents market value. 

RECOMMENDED that rental of the East 66' of Cromwell Street, 
South of Kent Avenue, for the period January 1, 1973 to 
December 3I, 1977 be set at $2,I|.96.00 plus all taxes as 
if levied." 

YOUR BOARD 

RECOMMENDS that the foregoing Recommendation of the Supervisor 
of Property and Insurance be approved. 


Vancouver Sewerage and Drainage District 
Sewer Easement over City-Owned 
Lot E, Block 111, D.L. 26i|A (China Creek Park) 
Sit. N/S 8th Avenue, Keith to Glen Drives 


The Si^jervisor of Property and Insursmce reports as follows :- 

"Lot E, Block 111, D.L. 26UA forms part of China Creek Park and is in the 
care, custody and control of the Park Board. 

The Park Board, on May 2?, ^9^h, passed a resolution granting to the Greater 
Vancouver Sewerage and Drainage District permission to install a sewer 
across this lot and the District has submitted a right-of-way agreement to 
the City for execution. 

As the Park Board does not have the authority to execute the document it is, 

RECOMMENDED that a right-of-way agreement covering this sewer 
installed through Lot E, Block 111, D.L. 264a, be signed on 
behalf of the City of Vancouver, the agreement to be to the 
satisfaction of the Director of Legal Services." 

YOUR BOARD 

RECOMMENDS that the foregoing Recommendation of the Supervisor of 
Property and Insurance be approved. 
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5. Lot 96, D.L. 339. Situated 6600 Block Arlington Street 

The Supervisor of Property and Insurance reports as follows: 

"A request has been received from the Vancouver Association for the Mentally 
Retarded for an extension of time in which to commence construction of 
their development in Champlain Heists. 

On November 17, 1970, City Council approved the sale of Lot 96, D.L. 339. 
situated on the west side of Arlin^rton Street, in the 6600 Block, to the 
Vancouver Association for the Mentally Retarded. 

A condition of this sale was an option to repurchase in favour of the 
City, should construction of this project fail to commence by April 1, 1973. 
The Association was unable to commence construction within the allotted 
time and requested and received extensions to April 1. 1974. 

The Association has encountered various unavoidable delays, but has now 
obtained the necessary zoning amendments and have reached a point where 
most of the problems have been resolved . 

This Office has kept in touch with the Association re^fardin^ pro*rress on 
this pro.lect and they are actively en^raged in preparations to commence as 
soon as possible. We have contacted our Planning Department and they concur 
with our recommendation that a further extension would be .justified. It is 
therefore 

RECOMMENDED that the Association be ^rranted a further six months extension 
to October 1, 1974, with the usual period of three months following that 
date in which the City retains its ri^fht to exercise its option. This 
extension to be sub.ject to any doctunentation deemed necessary by our 
Director of Le^al Services . 

YOUR BOARD 

RECOMMENDS that the forefroinff Recommendation of the Supervisor of Property 
and Insurance be approved. 


INFORMATION 

6. Demolitions 


The Supervisor of Property & Insurance reports as follows:- 

"I have received and opened quotations from various contractors 
for demolition of the structures listed below and have awarded 
the contract to the low bidders as noted :- 


Property 

1987 West 7th Avenue, 
lot 19, Block 286, 
Ilstrict Lot 526. 

:675 Ellis Avenue, 
lots 68 & 69, Sub. of 
lots 3-10, 12, 15, 16, 19, 
21-32, and 34; Blocks 
2k to 29, D.L. 's 330 and 
331. 

Ijl6 East Jth. Avenue, 
H.i & E.i of lOkt 
D.L. 26I+-A 


Project 


Successful 
Bidder 


City to 
Pay 


Code No. 


Kitsilano Senior Phillip Blackall 
Citizens' Pro.1ect 


Future Rep lot ting, 
as per Bd/Admin. 
Property Matters 
May 3, 197k and 
R/C of May 7, 
197U. 

Park Site 
No. 10 


John Bulyoh 


$865.00 565/1011 


$550.00 U902/10 


Paul Bulyoh 


$865.00 kl89/ 


The above contracts have been confirmed by the Board of Administration 
and are reported to Council for INFORMATION." 


Gont 'd 
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Clause 6 (cont'd) 
YOUR BOARD 

Submits the foregoing report of the Supervisor of Property 
and Insurance to Council for INFORMATION. 


CONSIDERATION 

7. False Creek - Area 10 
Clay Marina 

The Sv?)ei^sor of Property and Insurance reports as follows :- 

"City Council at its meeting of April 23, ^9^hi approved the following 
recommendation of the Standing Committee on Civic Development : - 

That the Supervisor of Property and Insurance be authorized to 
negotiate a lease with Mr Clay for the rental of City-owned land and 
water for the purpose of operating the present Marina, this lease to 
be on a month-to-month basis, vacant possession to be obtained after 
30 days notice has been provided, and vacant possession not to be later 
than September 30, ^^^\x^ This lease is only to be granted after Mr Clay 
has agreed to certain conditions satisfactory to the City. 

This office received a letter on May 22, 197li, from Mr Clay's Solicitor con- 
taining the following :- 

Mr Clay advises us that he feels unable to enter into any formal agree- 
ment to vacate the property by September 30, 197li. However, he would 
be pleased to begin once again paying his rent, and is anxious to enter 
into a long term lease of the property and settle the question of back 
rent at such time as it is determined by the City that no other use is 
proposed for the area which he is now occipying. 

Mr. Clay has not paid any rent on the property since October 31, 1973, and 
there are now approximately 85 more boats in the Marina than were there at 
October 31, 1973. 

In light of the foregoing City Council may wish to instruct the Director of 
Legal Services to take action to have Mr Clay vacate the site. 

The Supervisor of Property and Insurance submits the foregoing 
report to Council for CONSIDERATION." 

YOUR BOARD 

Submits the foregoing report of the Supervisor of Property and 
Insurance to Council for CONSIDERATION. 


8 . City of Vancouver - P.N.E. Lease 

Your Board has received the following report from the Director of 

Finance. 

"The P.N.E. leases its property from the City under an agreement that 
is subject to review of the terms and conditions of the lease in the years 1975, 
1980, 1985 and 1990. Intention to review the terms of the lease must be indicated 
at least one year prior to the 19th of May in each of the indicated years. The 
Property and Insurance Office has informed the P.N.E., prior to May 19th, 1974 
that the City may wish to change some terms of the lease. This was done not 
with any definite intentions of change on the part of your officials, but only to 
protect Council's position if Council felt that some changes were desirable. 
The following list of items summarizes the terms of the lease as it exists: 

DEMISED LAND : additional land has been acquired and some surrendered. 

Additional land acquired by lessee becomes the property 
of lessor to be included in new agreement. 


Gont 'd 


Board of Administration, June 12, 1970 . -JUf-^' IQyQ • (FINANCE - 6) 

Clause No. 7 (Cont'd.) 


Funds were not included in the 1970 budget to provide for the 
foregoing costs . 

Upon review, it is the opinion and Recommendation of the Court 
Clerk, Provincial Court, Vancouver, that Civic staff be assigned. 

The Comptroller of Accounts advises that funds are available 
from Contingency Reserve. 

RECOMMENDED that 

(a) The Court Clerk be authorized to engage additional temporary 
help as required in respect to this case and 

(b) The sum of $1,500 be provided from Contingency Reserve to 
cover the net cost of court reporting and transcript 
preparation costs." 

Your Board RECOMMENDS the foregoing recommendations of the 
Court Clerk, Provincial Court, Vancouver, be adopted and that continued 
negotiations be carried out with the Provincial Government regarding 
assuming the total cost oi' tlri:- <,M.se. 
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RENT : $1.00 per year plus payment of water rates. Lease dated 

December 10, 1963 expires May 19, 1975. Extension agreement 
dated June 1, 1964 provides for review of rental payments. 

TERM: extension agreement provides for a term of 19 years from 

May 20, 1975 to May 19, 1994. 

REVIEW : extension agreement provides that representatives of the 

lessor and lessee shall commence a review of the terms, 
(including the provisions for payment of rent), at least 
one year prior to the 19th day of May in each of the years 1975, 
1980, 1985, and 1990; not later than 6 months after, represent- 
atives to deliver a report in writing setting forth any amend- 
ments, alterations, etc. If parties cannot agree on terms by 
April 19 in the years 1975, 1980, 1985, and 1990, Council of 
the lessor shall amend lease as it considers fair and reasonable. 


N.B. Above does not apply to review of payment of rent on basic 

lease or sub-leases granted by the Pacific National Exhibition. 
Arbitration proceedings would take place if agreement is not 
reached by lessor and lessee. 

REPAIRS: Pacific National Exhibition to be responsible for all repairs. 

INSURANCE: Pacific National Exhibition to pay for same under City's package 

policy. 

ASSIGN : Lessee will not assign without leave. 

SUB- LEASES: Lessee will not sublet for any industrial, commercial, or business 

object not related to the objects and powers set forth in Schedule 
"B" without consent of lessor. If lessor's consent obtained, the 
lessee will pay as additional rent, the following:- 

(a) a sum equal to 12% of the gross rent (In 1973 this amounted 
to $1,676.50) 

(b) a sum equal to all taxes on improvements constructed by any 
person or corporation other than lessor and lessee. 

Lessor confirms sub-lease dated June 3, 1958, to Home Oil 
Distributors Limited for 15 years commencing June 1, 1958. 
Consent does not extend to any renewal of said sub-lease beyond 
May 19, 1975. Leased area, 22,500 square feet at N/W corner of 
Hastings and Cassiar Streets. 


TERMINATION: may be terminated for good cause by either party giving one 

year's notice in writing to the other party. 

In addition to the terms set out in the lease and extension, by agreement 
established in July of 1964, the P.N.E. agreed to pay taxes and local improvement 
charges for properties purchased by the P.N.E. and conveyed to the City of Vancouver. 
In each year the P.N.E. pays to the City all taxes including local improvement 
charges on all improved properties and local improvement charges on vacant properties. 
In 1973 these amounts were $7,764.52 and $864.97 respectively. These properties 
lying west of Cassiar Street have not as yet been developed as part of the P.N.E. 
operation pending completion of the acquisition program. In the meantime, the P.N.E. 
has jurisdiction over maintenance, control, and collection of revenues from these 
properties. 

The only items that occur to me that Council might wish to consider, 
given the existing profit position of the P.N.E., are those relating to rent, 
which is currently $1.00 per year, and the question of the rental from the sub- 
leases. At present the only sub-lease appears to be one to Home Oil Distributors 
for 22,500 sq. ft. at the N.W. corner of Hastings and Cassiar Street. The City 
receives 12% of the gross rent received by the P.N.E. for this sub-lease and it 
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is iny opinion that, given the fact that the City is leasing the total property 
occupied by the P.N.E. to the P.N.E. for $1.00 per year that it would be more 
reasonable for the City to receive a full sub-lessee rental for commercial activities 
such as the Home Oil operation. 

Home Oil is the only term sub-lease o However, during the 
year, especially when the exhibition is not in operation, miscel- 
laneous sub-leases on a short term basis provide additional revenue 
for the P.N.E, 

The above information is submitted to Council for information and 

direction." 


YOUR BOARD 

Submits bhe report of the Director of Finance to Council 
for CONSIDERATION. 


FOR COCMCiL ACTIOM SEE PAGE(S) jSiCZ — 
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BUILDING AND PLANNING MATTERS 


B-4 


RECOIVIMENDATION 

1. Development Permit Application #66060 

1720 Nanaimo Street - Alterations to Existing Gasoline 
Service Station at the South East Corner of 1st Avenue 
and Nanaimo Street 

The Director of Planning reports as follows: 

"Standard Oil of B.C. Limited has filed DPA #66060 to install new 
facia treatment to the existing building and canopies on this site 
occupied by a gasoline service station and to install an additional 
pump. 

The site is in a C-1 Commercial District at the south east corner 
of 1st Avenue & Nanaimo Street. 

The gasoline service station policy aS adopted by City Council in 
October, 1968, permits the alterations to the existing gasoline 
service station at this location. 


DPA #56999 was approved by City Council on December 14, 1971, 
after recommendation from the Technical Planning Board and Vancouver 
City Planning Commission permitting the expansion of the site to 
provide additional 12 off-street parking spaces. 

The Technical Planning Board and the Vancouver City Planning Com- 
mission recommended that DPA #66060 be approved in accordance with 
the submitted application such plans and information forming a 
part thereof, thereby permitting the installation of new facia 
treatment to the existing building and canopies on this site 
occupied by a gasoline service station and the provision of an 
additional pump subject to the following conditions: 


1. The landscaping is to be maintained as approved by Dev- 
elopment Permit No. 56999. 

2. All surfacing and screening of the off-street parking 

areas and the open portions of the site are to be permanently 
maintained as approved by Development Permit No. 56999. 

3. The development including the use of all open portions 
of the site is to be carried out and maintained at all 
times in accordance with the approved drawings and Section 
11(10) of the Zoning and Development By-law. 

4. While there are adjacent residential properties, no auto- 
matic car washing facilities to be permitted on the site. 


It is RBCOMMBNDBD that DPA #66050 be approved in accordance 
with the recommendation of the Technical Planning Board and the 
Vancouver City Planning Commission." 


2. Hydro Substation Site. /i.9th Avenue & Boundary Road 
The Director of Planning reports as follows: 
"I. History 

Council on April 30, 1974, received a letter from the De 
Cosmos Village Housing Co-operative and the Park Place Strata 
Council dated April 18, 1974» (attached as Appendix A), reques- 
ting that the sale of City land to B.C. Hydro for a substation 
be deferred until area residents have an opportunity to review 
the plans for this land. 
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Council resolved "that this whole matter be referred for discussion 
with the Champlain Heights Advisory Planning Committee, and the 
Civic Design Panel, for comments, following which the matter be 
reported back to Council in one month's time." The report of the 
Property and Insurance Office, dated May 4, 1973, (before Council 
on April 30, 1974) was tabled pending receipt of this report. 

The site in question was designated for a hydro substation in 
the original 1968 plan for the Southeast Sector. By 1971, B. C. 
Hydro had acquired all ten privately-owned lots on the site. 
However, construction of the substation is not scheduled until 
about 1978. 

Since 1968, the substation site has been mentioned at a number of 
public meetings held to discuss Champlain Heights planning. On 
January 27, 1974, a meeting was held to elect the Champlain Heights 
Planning Advisory Committee. (Both De Cosmos Village and Park 
Place have a resident on this Committee). At that meeting, a 
resident of Park Place enquired about the disposition of the sub- 
station site and suggested that a children's play area be accom- 
modated on that property. A member of the Planning Department 
indicated that this possibility could be investigated. 

At the Champlain Heights Planning Advisory Committee meeting on 
April II, 1974, a resident of Park Place made a formal presentation 
to the Committee requesting that a children's play area be 
accommodated on the substation site. The following excerpt from 
the minutes of that meeting (adopted by the Advisory Committee) 
indicates the outcome of the request for a play area: 

. . it was explained that it would be unlikely 
that the substation site could be moved, but that 
it might be possible to accommodate a small play 
area in conjunction with the substation faci I ity. 
After considerable discussion on the matter, it 
was the consensus of the Committee that the 
Planning Department should pursue, with B. C. 
Hydro, the possibility of providing a children's 
play area in conjunction with the substation 
f ac i I i ty . ' 

On April 22, 1974, the Planning Department sent a letter to 
B. C. Hydro requesting that Hydro and the City discuss the 
possibility of establishing a play area on the substation site. 
On May 3, 1974, Hydro indicated that with the generous landscaping 
buffer intended for the facility, there was a good possibility 
that a play area for young children could be suitably accommodated 

on the site. The possibilify of providing a temporary play- 
area, to be removed when substation construction begins, was 
discussed. A permanent play area could then bo provided on the 
site. Hydro wants to invosiigato further the details ot fho 
substation design, after which it will give a more definite 
indication of the possibility of providing a play area on the site. 

Considering that the Champlain Heights Planning Advisory Committee 
has already thoroughly discussed the disposition of the substation 
site, and the Planning Department has followed up the Committee's 
suggestion with considerable success, it is the opinion of this 
Department that no further contact with area residents regarding 
this matter is necessary before Council releases the substation 
site to B. C. Hydro. 
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In 1972, the Planning Department requested B. C. Hydro to forward 
preliminary plans showing the layout of the substation, proposed 
landscaping provisions, and the relationship of the project to 
abutting property. Preliminary plans were received and were 
considered acceptable. Until B. C. Hydro applies for a Development 
Permit (1978), development plans will be too indefinite to conduct 
a detailed analysis. It is suggested, therefore, that referral 
of the matter to the Design Panel is premature. 

Since area residents have discussed the substation site, and 

preliminary development plans have been examined, it is the 

opinion of the Planning Department that there is no reason for 

delaying the disposal of the substation site to B. C. Hydro. 

II. DAY CARE FACILITIES 

On the basis that this property would be conveyed to B. C. Hydro in 
keeping with the original plan for the Southeast Sector approved by 
Council in 1968, negotiations have been carried out between B. C. 
Hydro and the Planning Department with respect to the provision of 
a day care centre on the site. A tentative agreement has been reached 
whereby, once the land has been conveyed, the City will lease from 
B. C. Hydro a portion of the site approximately 245' x 250' in the 
noriheast corner, on the following conditions: 

(A) The portion to be sublet to the Department of Human Resources 
for day care facilities. 

(B) Renta I : S I .00 per year 

(C) Term: 4 years definite, thereafter on a year-to-year basis 

with a 6 months cancellation clause. 

(D) All costs involved in development of the day care centre to be 
born by the sublessee, including provision of utilities. (On 
other day care sites, the City has agreed to assume the minimal 
costs of utility connections. However, in this case a lengthy 
sewer extension is required at an approximate cost of $10,000.) 

(E) The sublessee to maintain a minimum 30 foot setback from the 
northern and eastern boundaries of the site in order to preserve 
existing trees as a buffer for the future substation. 

(F) B. C. Hydro construction survey crews to have unimpeded access 
to the site. 

(G) 1 he sito to b(^ vacitcd prior to commencement of construction 

of tho <oUb'-. I at i on and to be loft in a clean and tidy condition, 
with the bu i I (I i n(i'.i und foundations removed a1 tho expense of 
the sub I Gsr.ee. 

(H) All liability to bo assumed by the sublessee. 

(I) the sublessee to obtain necessary development permits. 


It is RECOMMENDED :- 

(1) That the City conclude the sale of the substation site at 
49th Avenue and Boundary Road with B. C. Hydro by approving 
the recommendation of the Supervisor of Property & insurance 
contained in his report of May 4, 1973. (Attached as Appendix B) 

(2) That a lease, based on the foregoing conditions, be entered 
into with B. C. Hydro to provide day care facilities on the 
substation site. 


cont ' d 
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CONSIDERATION 

3. Development Permit Application #63200 
141 Keefer Street 

The Director of Planning reports as follows: 

"Development Permit Application No. 63200 was filed on June 12, 1973 
.to construct a hotel on this site containing a restaurant, licensed 
lounge, coffee shop, beverage room and 110 hotel units. 

The application was filed just subsequent to Council resolving that 
an application be made to amend the downtown zoning and was held 
pending the results of that application. 

When the development permit application was first submitted on a 
cursory check the floor space ratio was calculated at 6.30. 
Unfortunately some months later in a discussion with the developer, 
it was discovered that an error occurred in the first analysis of 
the development and in fact the floor space ratio was approximately 
11.30 including the above ground off-street parking levels. 

Subsequently several meetings were held with the developer and the 
architect to attempt to bring the development closer to the amended 
CM-1 Regulations. The developer did co-operate and reduced the 
development somewhat. 

On April 5, 1974 the Technical Planning Board approved the develop- 
ment permit application subject to several prerequisite conditions 
which included a scaled down development of floor space ratio to 
7.5, and with a condition that the design be first approved by the 
Technical Planning Board after receiving advice from the Urban 
Design Panel. 

The developer is prepared to meet the prerequisite conditions, how- 
ever the matter of design has not been resolved and is therefore 
referred to City Council for consideration. 

This application was referred to the Urban Design Panel who recommended 
that the Technical Planning Board refuse the design on the grounds 
that it, if executed, would adversely affect public amenity. The 
Panel was critical of the design on the following points: 

'A. The scale and size of the building in relation to the low 
profile surrounding area and with specific regard to its 
impact on the adjoining historical area. 

B. The Keefer Street elevation which is dominated by vehicular 
access and use and would be intimidating the pedestrians. 

C. The unrelated mass of elements used in the facade of the 
bui Iding. 

D. It shows no recognition or respect for the smaller buildings 
flanking it. 

The Panel has no objection to a hotel in this area and in fact 
feels that such a use could stimulate activity and vitality. 
Such development would have to be subject to the following 
conditions : 

a) That it would not overshadow the surrounding area and be 
built in a lower form. 

b) That the sidewalk and lower floor use not be dominated 
by vehicle access and storage. 

c) That it recognize the vital need for pedestrian amenity 
in the general Chinatown area. 

cont ' d . . . . 
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The Panel is of the opinion that this design needs considerable 
reworking to meet with the foregoing criticism and conditions.' 

The Technical Planning Board on May 31, 1974, on reviewing the 
recommendation of the Design Panel, resolved: 

'In view of the fact that compliance with the comments of the 
Urban Design Panel would involve a major restructuring of the 
proposed development, the Technical Planning Board cannot 
accept the recommendation of the Panel and therefore refer the 
matter to Council for consideration; noting, however, that an 
attempt will be made to secure improvements to the vehicular 
access in so far as pedestrian amenity is concerned.' 

In accordance with Council's policy, the Technical Planning Board 
cannot approve this design against the recommendation of the Design 
Panel. The matter is therefore submitted for the CONSIDERATION of 
Council . " 


RECOMMENDATION 

4. Rezoning Application - 

West Side of Renfrew Street between l^th & 19th Avenues 
Lots 14-20. Block L. Section UL. T.H.S.L. 

The Director of Planning reports as follows: 

»»An application has been received from Mrs. Mary F. Kelly, 
5756 Alma Road, Vancouver, B. C. requesting an amendment 
to the Zoning and Development By-Law whereby the above- 
described property be rezoned from RS-1 One Family Dwelling 
District to a CD-I Comprehensive Development District for 
the purpose of "Senior Citizens Housing". 

On January 22, 1974, Council adopted the recommendations of 
the Standing Committee of Council on Housing dated January I5, 
1974> as amended, which read as follows: 

'That lots 14 - 20, Blk. L, Section 44, THSL being on the west 
side of Renfrew Street between l8th and 19th Avenues be sold 
directly to the Society or sold to the Provincial Government 
for lease back to the East Enders Society and the Amherst 
Lions subject to the following conditions of sale: 

a) Price agreeable to City Council. 

b) Rezoning Approval - Application for CD-I zoning to be 
made by East Enders Society and Amherst Lions. Their 
responsibility should include the discussion of their 
plans with local area residents prior to public hearing. 

c) Development Permit Approval - The conditions of development 
should include maximum F.S.R. = 0.75 and maximum height 

of two storeys. The floor space ratio is subject to 
examination by the officials to determine whether the 
design fits in with the surrounding neighbourhood. 
Before development is issued the site should be consolidated 
into one legal parcel. 

d) Development should commence within 12 months from the 
date approval is granted by City Council to release the 
site for Senior Citizens development, failing which the 
land will revert to the City. ' 


(BUILDING - 5) 
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It was noted that a portion of the site had been filled and 
therefore, the applicants should satisfy themselves as to the 
soil conditions. 

The revised plans received by the City Planning Department June 4, 
1974, indicate a two storey structure with a gross building area 
of 23,062 sq. ft. and a site coverage of kl4> including the building, 
driveways and parking. The development contains 20 studio, and 
20 one bedroom apartments. The plans have not been fully examined. 

The building maintains a 25' set back from Renfrew Street, 15 feet 
from l8th Avenue and from 19th Avenue and approximately 26 feet 
from the rear property line. 

It is RECOMMENDED that the application to rezone the subject lands 
from RS-1 One Family Dwelling District to CD-I Comprehensive 
Development District be approved with the CD-I By-Law restricting 
the development as follows: 

(a) Uses - dwelling units for senior citizens and customarily 

ancillary uses. 

(b) Floor Space Ratio - not to exceed 0.75' 

In computing the floor space ratio, the floor area of the building 
includes the total area of all the floors of all buildings on the 
site including accessory buildings (measured to the extreme outer 
limits of the building), except for the following: 

(i) areas of floors used for off-street parking 
and loading, heating and mechanical equipment, 
senior citizens locker room or uses which in the 
opinion of the Director of Planning are similar 
to the foregoing and where such floors are below 
the lowest building grade of the abutting streets 
or lanes as established by the City Engineer. 

(ii) balconies, canopies, sundecks and other appurtenances 
which, in the opinion of the Director of Planning, 
are similar to the foregoing, may be excluded from 
the floor area measurement, provided that the total 
floor area of all such excluded items does not 
exceed eight percent of the permitted floor area. 

(c) Height - not to exceed two storeys nor 2 5 feet measured 

from the average grade on Renfrew Street as 
established by the City Engineer not including 
suitable minor roof structures containing 
ventilation or mechanical equipment. 

And subject also to the following: 

( sO The detailed scheme of development to be first approved 
by the Technical Planning Board after advice from the 
Urban Design Panel and consultation with the City Planning 
Commission, the Technical Planning Board having particular 
regard to overall design, treatment of open space, 
landscaping, adequate provision for suitable service 
areas, loading and refuse. 

(jb) Parking provided on site at a ratio of one space for every 
6 senior citizens dwelling units. 

C c) Lots 14-20, Block L, Section 44, T.H.S.L. be consolidated 

into one legal parcel and so registered in the Land 
Registry Office. 
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(d) Compliance with the conditions as set by Council resolution 
of January 22, 1974. 

Should the above conditions not be complied with by the owner 
in order to permit enactment by Council of the amending By-Law 
within l80 days from this (Public Hearing) date, this approval 
shall expire. 

The Technical Planning Board at its meeting of Ftebruary 22, 1974 
RECOMMENDED that the application be approved subject to the above 
conditions . 

The City Planning Commission at its meeting held on May 8, 1974 
concurred with the recommendation of the Technical Planning Board. 

It is RECOMMENDED that the reports of the Technicrl Planning 
Boprd and the Vancouver Citv Planning Commission be received 
and the application be referred for the consideration of 
Council at a Public Hearing. 


5. Proposed Zoning By-law for Chinatown and 
Gastovm Historical Areas 

The Director of Planning reports as follows: 

"At its meeting on April 2, 1974, Council approved the following 
recommendations of the Standing Committee of Council on Civic 
Development : 

'That the Standing Committee on Civic Development approves 
in principle the proposed Zoning By-laws for the China- 
town Historic Area Schedule H-A 1 and the Gastown Historic 
Area Schedule H-A. 2; 

Further that the Director of Planning be instructed to 
submit to Council for approval as early as possible, 
draft Zoning By-laws for the H-A, 1 and the H-A. 2 
historic areas as amended this date by the Standing Com- 
mittee on Civic Development and that at the same time, 
the Director of Planning also request Council approval 
to submit the draft by-laws to a public hearing. ' 

The Technical Planning Board on May 3, 1974, recommended further 
amendments to the drafts and passed the motion that the draft 
Hr-A.l and H-A. 2 District Schedules with amendments be approved. 
The draft schedules as amended are attached. 

In February, 1971, the Provincial Government designated two 
adjacent areas of the City of Vancouver as historic: areas under 
the Archaeological & Historic Sites Protection Act. 
(See Map 2. ) 

In the case of Gastown, the designated area contains within its 
boundaries most of the area acknowledged as being part of 
Gastown; but in the case of Chinatown only approximately one half 
of the area seen as within the sphere of influence of Chinatown 
was included The boundaries of these Provincially designated 
areas did not form natural, recognisable physical boundaries 
in many instances; often the boundaries formed lot/building 
boundaries through the middle of a block. 

The proposed H.A.I - Chinatown and H.A.2 - Gastown boundaries 
have been based upon the areas designated by the Provincial 
Government with boundary modification to reflect more consistent 
regulation within the Chinatown Gastown areas, (see Map 4) 
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In the Technical Planning Board consideration it was noted that 
because parking was treated as a conditional use under Section 2 
(c) of the draft schedules. Section 12(1) of the Zoning and 
Development By-law requires amendment to include the H-A 1 and 
H-A. 2 districts as districts wherein the required vehicular 
parking space regulations of the Zoning By-law do not apply. 

The City Planning Commission on May 8, 1974, adopted the motion 
that the H-A. 1 and H-A. 2 District Schedules be approved 

It is RECOMMENDED that Council instruct the Director of Planning 
to make application to amend the Zoning and Development By-law 
to create the H-A. 1 and H-A. 2 District Schedule as contained in 
Appendix A and to rezone the Chinatown area t- H-A. 1 and the Gas- 
town area to H-A. 2 as shown on the attached maps It is further 
RECOMMENDED that the application include an amendment to Section 
12(1) of the Zoning and Development By-law to exclude the H-A. 1 
and H-A. 2 Districts from required parking regulations and such 
applications be referred direct to Public Hearing. " 


FOR COUNCIL ACTION SEE PAGE(S).....^£l.'l.— 
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BOARD OF ADMINISTRATION 
PERSONNEL MATTERS 
SUPPLEMENTARY REPORT JUNE 12, 1970 

RECOMMENDATION 

1. Canadian Institute of Public Health Inspectors 
Annual Conference - St. John, New Brunswick, 
Mr. D.D. McNab, Health Department. 

The Director of Personnel Services reports as follows: 

"The above annual conference will be held this year from July 
11th to 15th inclusive, in St. John, New Brunswick. A 
considerable part of the Conference will be devoted to 
subjects which are closely related to the work of the Public 
Health Inspectors of the City of Vancouver. 

It is for this reason that the City Medical Health Officer 
wishes Mr. D. D. McNab, Public Health Inspector II, to attend. 

Mr. McNab is president of the B.C. branch of the above 
institute which will cover his expenses. However, as the 
City and the Health Department will be benefiting from this 
employees' attendance at the Conference, the City Medical 
Health Officer requests approval of four days leave of 
absence with pay in accordance with Personnel Regulation 45-7 . 

As this request is in accordance with Personnel Regulation 
45-7, the Director of Personnel Services recommends approval." 

Your Board RECOMMENDS that the above recommendation of the 
Director of Personnel Services be adopted. 


****** 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON 

CIVIC DEVELOPMENT 


May 23, 1974 

A meeting of the Standing Committee of Council on Civic Development 
was held in the No. 1 Committee Room, Third Floor, City Hall, on 
Thursday, May 23, 1974 at approximately 9:00 a.m. 

PRESENT: Alderman Hardwick, Chairman 
Alderman Bowers 
Alderman Massey 
Alderman Pendakur 

CLERK: R. Demofsky 

INFORMATION ; 

1 , Downtown Study 

At a meeting of the Standing Committee on Civic Development on 
May 9, 1974, the Committee agreed to further discussions with 
representatives of T.E.A.G., with respect to the Downtown Study. 

Mr. G. Davis, of T.E.A.G., was present and submitted for the 
Committee's consideration: 

a. a preliminary draft dated May 21, 1974 outlining Values, Planning 
Principles, Guidelines for Vancouver, and Goals for Implementation 

b. a draft outline of the report for July, dated May 22, 1974 

c. a draft of "Alternate Futures for Downtown Vancouver" 

(Copies of these reports are on file in the City Clerk's Office.) 

In the discussion which ensued, Mr. Davis advised that the 
downtown area should be divided into approximately twenty districts, 
with each district having its distinct characteristics and goals. 
Controls over each district would vary to a certain extent. However, 
he expressed concern in the type of by-law amendment which would be 
required to rezone the entire downtown area. He further advised that 
a five year cycle would be the most desirable method to work on, with 
the Planning Department giving a routine progress report on the downtown 
area, so that the people could be kept up to date on all progress, and 
changes in zoning. Also, with a five year cycle the changes would be 
more modest and anticipatable, and thus, easier for the community to 
deal with. The Committee advised that the City is presently working 
on a twenty year cycle. 

Mr. Davis outlined briefly the report on Values, Planning Principle 
Goals for Vancouver, and Guidelines for Implementation, stating that 
it included nineteen value statements mainly about people and activities 
From these nineteen value statements were derived planning principles 
which lead to several goals and guideline categories. 

When asked what the next stage of this study would be, Mr. Davis 
advised that he would implement one page of information for each 
guideline category. Also, that he would outline the felevancy of 
each guideline category to each of the twenty proposed districts, the 
target being to recommend to Council the most relevant category guide- 
lines for each area. He further noted that each area would have 
related incentives and restrictions, and that this subject would be 
expounded in a later report to your Committee. 

Mr. Davis also referred to an intermediary appeal body, which, 
depending upon circumstances, could hear appeals which would othejrwise 
take up Council's time. 

When asked if this type of system is operating anywhere else, 
Mr. Davis advised that the proposed system is an amalgemiation of other 
systems which have worked successfully in-^other areas. 
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The Committee members agreed to read over the goals outlined in 
the preliminary draft of Values, Planning Principles, Goals for 
Vancouver, and Guidelines for Implementation, dated May 21, 1974 and 
submitted this day, and give Mr. Davis some constructive feedback. 
It was aliyo agreed that Mr. Davis would submit, to each member of the 
Committee, a map of the general area being discussed. Also, that he 
would meet with each Committee member individually to discuss the 
Downtown Study. 

Following brief discussion, it was 

RESOLVED , 

THAT the reports submitted by T.E.A.G., as outlined above, 
be received. 


2 . False Creek Public Evaluation 

Mr. D. Sutcliffe, Development Consultant of the False Creek 
Planning Team, was present to submit a brief dated May 22, 1974 out- 
lining public evaluation of the three design concepts. City owned 
land. Area 6, False Creek, for the period April 25, 1974 to May 21, 1974 

He advised that the models of the three design concepts had been 
on display at the Public Library, Pacific Centre Mall, and Denman Place 
during this time period. He further advised. that approximately ten 
thousand people had passed by the model in the three locations, and got 
at least, a general impression of it. Out of the one thousand question- 
naires handed out, approximately 490 were returned, and since the 
questionnaire took approximately fifteen minutes to complete, respondent! 
were obviously interested in the concepts. 

Following discussion, it was 

RESOLVED, 

THAT the report of the Development Consultant of the False 
Creek Planning Team, on public evaluation of the three design 
concepts. City owned land. Area 6, False Creek, for the period 
April 25, 1974 to May 21, 1974 dated May 22, 1974 be received. 


The meeting adjourned at approximately 10:15 a.m. 


* * * * 


FOR COL'MCIL ACTION SEE PA6E(S) 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON 

SOCIAL SERVICES 

May 23, 1974 

A meeting of the Standing Coitunittee of Council on Social Services 
was held in the No. 1 Conunittee Room, Third Floor, City Hall, on 
Thursday, May 23, 1974, at approximately 1:30 p.m. 

PRESENT: Alderman Rankin (Chairman) 
Alderman Gibson 
Alderman Hardwick 

ABSENT: Alderman Marzari 

ALSO 

PRESENT: Mr. J. Denofreo 
CLERK: H. Dickson 

INFORMATION ; 

1. Civic Grant Request - Native Information Centre 

At the request of the Committee, Fred House, President of the 
British Columbia Association of Non-Status Indians, appeared to discuss 
management of the Native Information Centre, 548 Nelson Street, which 
has requested a grant of $3,654 to cover the cost of facilities from 
June to December. 

The Director of Social Planning had previously recommended: 

a. THAT no grant be given to the Native Information Centre 

b. THAT the Department of Social Planning, in conjunction with the 
Vancouver Native Centre, B.C. A. N.S.I, (sponsors of N.I.C.), and 
representatives from other interested parties explore ways of more 
effectively assisting the native population in the downtown area. 

Mr. House said the philosophy of N.I.C. is to help people help 
themselves, particularly native people new to the City who are unaware 
of various services. He said there are 175 local groups in B. C. which 
report to B.C.A.N.S.I. , one of which is the Skid Road group. An 
Advisory Group responsible to the Skid Road group will be set up to 
supervise the N.I.C, but some assistance from the City and 
Department of Human Resources is required. This Advisory Group would 
also report directly to the Provincial Board of B.C.A.N.S.I. 

During discussion. Committee members pointed out the N.I.C. is 
presently operating without effective leadership, and that no grant woul( 
be approved until the Committee has assurance that the Centre will be 
competently managed. It was suggested that if B.C.A.N.S.I. is the 
sponsoring agency of N.I.C, there should be someone from B.C.A.N.S.I. 
acting as a liaison person with the Centre. The Committee did agree, 
however, there is a need for the N.I.C. 

It was RESOLVED, 

THAT the report of Mr. Fred House, President of B.C.A.N.S.I. 
on the operation of N.I.C. be received. 


2. St. Michael's Day Care - 409 East Broadway 

The day care centre which operates primarily on the first floor 
has been denied use of two second floor areas of the church because the 
building does not meet Fire By-law requirements for day care centres. 

Fire Warden Birnie reported the building is lined with vee- 
joint and plywood and highly combustible materials. He said the 
separation between the first and second floors has a fire spread rating 
of between 100 and 150, when the rating of 70 is required, and 
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that any fire would spread quickly in the building. 

He warned that small children aged three to five do not always 
react in a fire situation the same as adults. 

City Building Inspector D. A. Matheson said he concurs with 
Warden Birnie that the potential fire hazard with small children is 
greater. 

Warden Birnie said that for the building to conform to safety 
standards, the walls and ceilings must be equipped with non-combustible 
materials, the floor of the second floor brought up to a 3/4 hour, 
fire resistant standard and exits improved. 

During discussion the Committee agreed it could not overrule 
the advice of its Fire Warden and Building Inspector. 

It was RESOLVED, 

THAT Building Inspector Matheson report back in writing to 
the Committee within two weeks on what is required to bring 
the building up to day care standards, 

FURTHER THAT this report be discussed by the Committee with 
Mr. J. Denofreo, Executive Assistant to the Minister of Human 
Resources, as to what funds are available to pay for the 
required improvements. 


3 . Hotel East - 445 Gore Avenue 

The Committee previously heard from a spokesman for the 72 
tenants of the 57 room hotel that they have been given notice to 
vacate by June 30, 1974. 

Lawyer Martin Gifford appeared with owner Wayne Fu and Manager 
George Fu and presented a 19 page brief (copy of which is on file in 
the City Clerk's Office) explaining why the hotel is being converted to 
other uses. 

The brief noted: 

since purchasing the hotel in October, 1970, the Fus have 
spent in excess of $20,000 to bring the building up to City 
Lodging House By-law requirements. 

the hotel has been operating at a loss since the current 
management takeover. 

the owners now face estimated expenditures of $85,910 to 
meet the Fire and Lodging House By-law requirements. 

management of the hotel has asked tenants to vacate so it can 
prepare plans to use the premises for an economically viable 
purpose. 

The brief concluded that if Fire and Lodging House By-laws are 
waived for two months, the tenants could remain at the Hotel East 
until August, 1974. 

During discussion it was noted the hotel is leased by owners Foo 
Bor of Hong Kong and Wing Shing Fu (Wayne Fu) to manager George Fu for 
$1,000 a month whose loss statement would include this $1,000 per month 
payment. 

In answer to a question, Mr. Gifford said the hotel might break 
even if the $1,000 monthly lease was not required. 
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It was revealed during discussion the hotel now faces four charges 
laid under the Lodging House By-law. 

The Chairman suggested the hotel could make a profit and asked 
if the City could examine the financial status of the hotel. 

It was RESOLVED, 

THAT the report of Mr. Gifford on the Hotel East be received 
and that the Chairman discuss with the Director of Finance 
whether the City could do a financial analysis of the operation 
of the Hotel East. 


4. Yukon Apartments - 2137 Yukon Street 

The Committee had received complaints from tenants of the 
building of a lack of heat and hot water. Charges were laid against 
the owner, Mr. Rajinder Roopra, who was asked to appear before the 
Committee . 

Mr. Roopra said he purchased the building four months ago and 
found he could not afford to pay the caretaker, who was subsequently 
released from his responsibilities. 

Two tenants claimed the problem of heat and hot water began when 
Mr. Roopra purchased the building. Mr. Roopra maintained he did not 
turn off the heat. 

Mr. Roopra said he cannot afford to operate the building with rent 
increases of only a maximum 8% established by the Rent Stabilisation 
Act. 

The Chairman said that the cost of the building to Mr. Roopra, 
reflected the need for repairs; that if the building was in good 
condition the price would have been higher. 

The Committee repeatedly warned Mr. Roopra that unless he supplies 
proper heat and hot water to the tenants, the Committee will recommend 
his license be revoked. 

RECOMMENDATION ; 

5 . Day Care Centre - 3328 East First Avenue 

The application for a new two storey building for a Day Care 
Centre and dwelling was made, and the application. No. 66177 was 
refused because: the proposed development was considered to be unsuit- 
able having particular regard to the location; form of development; 
restricted vehicular access on East First Avenue particularly for 
pick up and drop off for children; overall lack of suitable off street 
parking. 

Mr. Floyd of the Department of Permits and Licenses told the 
Committee First Avenue has a no parking restriction in front of the 
proposed building from 7:00 a.m. to 6:00 p.m. and there are only two 
parking spaces planned at the rear of the building. He said the main 
concern is lack of a safe area to pick up and drop off the 25 children 
who would use the centre. 

The applicants, Mr. and Mrs. Golac / said it is their experience 
that only about half the children would be transported to and from the 
centre by car. 

It is RECOMMENDED, 

That council request the Technical Planning Board to approve 
the development permit application for the Day Care Centre at 
3328 East First Avenue. 


The meeting adjourned at approximately 3:40 p.m. 

FOR COUNCIL AOm SEE PAGm) 0^2. 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 

MAY 23, 1974 


A meeting of the Standing Committee of Council on 
Finance and Administration was held in the #2 Committee 
Room, Third Floor, City Hall, on Thursday May 23, 1974 
at 2:00 p.m. 

PRESENT: Alderman Bowers, Chairman 
Alderman Volrich 

Alderman Harcourt (arrived 2:25 p.m.) 
ABSENT: Alderman Linnell (leave of absence) 


COMMITTEE 

CLERK: Marilyn Clark 


Several members of the Park Board administration were 
present at the meeting on this date, along with Commissioner 
DuMoulin and Mr. Roger Chilton, Peat Marwick & Partners. 
The main topic on the agenda was the reorganization of the 
Park Board. The Park Board representatives, however, dis- 
cussed two other items first. 

INFORMATION 

1. New Aquatic Centre. 

The Park Board representatives indicated that there 
were additional pieces of equipment that were necessary for 
the new Aquatic Centre in order to bring it up to standard 
for international competition. The major item is an 
electric timer , costing in the neighborhood of $92,000. 

No action was taken in this regard, since it was 
determined that a comprehensive report would be prepared 
for City Council. 

2. Park Board Plans for Major Buildings 

At the City Council meeting on April 30, 1974 the following 
motion was approved: 

"THAT the Park Board present plans for major buildings 
both to Council or a designated committee of Council and 
the Board of Administration before any project goes to 
tender. " 

The purpose of this was to prevent the Park Board and 
City Council from last minute surprises in regard to increased 
costs of proposed buildings. 

Following discussion it was, 
RESOLVED , 

THAT the Park Board be requested to present guidelines 
or a method of administering this policy of giving 
Council the opportunity to examine plans before they 
go out to tender. 
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RECOMMENDATION 

3» Park Board Reorganization 

The Committee had for its consideration a Board of 
Administration report dated May 17, 1974 on the organization 
study of the Park Board as conducted by Peat, Marwick and 
Partners. This report is circulated. The Peat, Marwick and 
Partners' summary report is on file in the City Clerk's Office. 

City Council had previously approved the study and the 
necessity for reorganization of the Vancouver Park Board. As 
noted in the Board of Administration report, minor changes were 
made by the Board to the organization structure as suggested by 
the consultants. Organization charts are also circulated showing 
the present and proposed organization. The recommendations of 
the Board and of the Consultants differed for the following 
positions : 

a. Manager, Building Services and Maintenance and Facility 
Development Manager. 

The Board of Administration report indicates that these 
two positions are now carried out by the incumbant of the 
position of " Director of Works and Buildings", who has been 
a member of the Park Board staff since 1946. This report 
stated that "there is no doubt that ^ ultimately , the duties 
of Building Services and Maintenance must be divorced from 
those of Facility Development but for an interim period of 
two years, and thereafter subject to review, it is recommended 
that no change be made in the present arrangement." 

The Consultants proposed that the position should be 
divided with the Manager, Building Services and Maintenance 
reporting to the Director of Operations, Services and 
Maintenance, and the Facility Development Manager reporting 
to the Director, Planning and Development. 

b. Manager, Operational Systems. 

The Consultant reported that this position would be 
responsible for providing operating systems and maintenance 
standards. This would give the Park Board the in-house capability 
of improving their own systems and operations. The Consultant 
reported that the right person in this position should be 
able to save, for the Park Board, his own salary many times over. 

The Board of Administration report did not recommend the 
establishment of this position at this time. 

c. Area Recreation Managers. 

The Consultant's report calls for the establishment of 
five Area Recreation Managers, although they state "the actual 
number of positions created should reflect the plans and object- 
ives of the Vancouver Park Board in providing recreation services 
and the most logical gejographic and administrative division of the 
City, relative to other public bodies and agencies." 

Commissioner DuMoulin stated that the Area Recreation 
Managers are vital to evaluate the recreation needs in an area. 
The community's needs, he stated, vary from sector to sector 
throughout the City. The Consultant stated that one of the 
major problems has been lack of management for people out in 
the field in the recreation area. The Area Managers would look 
at their entire area and consider which facilities are available 
and therefore, plan for optimum use of these facilities within 
the area. 

The Board of Administration report recommended the establish- 
ment of two Area Recreation Managers at this time. 
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d^Administrative Assistant. 

The position of Administrative Assistant to the Superintendent 
of Parks was established in February 1967. The Board of Admini- 
stration noted that even with the appointment of 4 division heads, 
the Superintendent will continue to find himself concerned with 
a large number of administrative matters, and recommended the 
retention of this position. The Peat, Marwick and Partners 
report suggested the position, under the new organization, was 
unnecessary and therefore should be abolished. 

e.Ice-Rink Co-ordinator . 

This person is presently responsible for the effective 
operation of four ice-rinks. With the passage, in October 1973, 
of a By-Law to provide an additional five ice-rinks, it was 
considered / by the Board of Administration > advisable to 
retain the position of Ice-Rink Co-ordinator. 

The reorganization as presented by the Consultants would 
eliminate the position of Ice-Rink Co-ordinator since the Area 
Recreation Managers would be responsible for the operation of 
the total recreation facilities in the area. 


It was noted by the Committee that this was not a complete 
reorganization. Further examination of Park Board objectives 
and evaluation of workload is required, particularly in the 
Recreation Services and Planning and Development Divisions, 
which could result in additional staff positions being requested. 


Following considerable discussion, your Committee 
RECOMMENDS the following: 

A) THAT, at this time, the following positions be established: 


i) Budget Officer and Systems Analyst 

ii) Park Development Manager 

iii) Director of Public Information 

iv) 2 Clerk Stenographers 

v) Riley Park Complex Executive Director 

vi) 2 Area Recreation Managers 

B) THAT 2 new positions be approved, namely. Facility 
Development Manager and Manager, Building Services and Maintenance, 
which, in effect, divides the workload of the present position 
entitled Director of Works and Buildings. 


C) THAT the position. Manager, Operational Systems be 
approved with the Park Board reporting back to the Committee on 
the savings that result from this establishment. 

D) THAT the following positions be abolished: 


i) Administrative Assistant 
ii) Ice-Rink Co-ordinator 

E) THAT the following positions be reclassified: 

i) Accountant - Park Board to Chief Accountant 

ii) Purchasing Officer to Manager, Purchasing 

& Stores 

iii) Assistant Director of Recreation to Manager, Central 

Recreation Services 
iv) Manager, Beaches and Pools to Manager, Acquatics, 

Beaches and Outdoor Poo 
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Clause 3 - Park Board Reorganization Cont'd 

F) THAT the Acting Director of Personnel Services classify 
the positions of A, B, C, and E above and submit his recommendations 
to the Board of Administration for approval. 

G) THAT the necessary funds, approximately $61,210 for 

6 months in 1974, be provided from Contingency Reserve for salaries, 
fringe benefits and auto allowances, and $9,500 be provided for 
furnishings and equipment. 

H) THAT Auto Allowances be granted on a regular basis for 
the following positions: 

i) Manager, Operational Systems 

ii) Facility Development Manager 

iii) Manager, Building Services and Maintenance 

iv) Park Development Manager 

v) Director of Public Information 

vi) Riley Park Complex Executive Director 

vii) 2 Area Recreation Managers 


FOR COUNCIL ACTiON SEE PAGE(S) -52^ 
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REPORT TO COUNCIL 

STANDING COMMITTEES OF COUNCIL 
ON CIVIC AND COMMUNITY DEVELOPMENT 

May 23, 1974 


A meeting of the Standing Committees of Council on Civic and 
Community Development was held in the No. 1 Committee Room, Third 
Floor, City Hall, on Thursday, May 23, 1974 at approximately 3:45 p.m. 


PRESENT: 


ABSENT: 


Alderman Hardwick (Chairman) 
Mayor Phillips 

Aldermen Har court, Massey, Pendakur, 
Rankin and Volrich 

Alderman Bowers 
Alderman Marzari 


CLERK: 


D. Bennett 


RE COMMENDATION 


1. Planning Department Program 
" Shaping the Future" 

At the last meeting of the Committees, when considering the subject 
matter, it was resolved, among other things^ 

"THAT the Director of Planning be requested to report to the next 
meeting of the Committees some more precise comments in view of 
the discussion which has taken place today incl-ading possible outside 
sources of fiinds for parts of the program." 

The Committees had before them for consideration a report of the 
Director of Planning entitled "Planning Department Program - Shaping the 
Future" dated May 17, 1974. This report dealt with the subject matter 
as follows: 


I. 


II • and III' 


What role does the Planning Staff have in 
development of policy? 

Some confusion has been caused by the use of the 
word "policy". Policy making is clearly the re- 
sponsibility of City Council. However, many 
plans do involve policies and long range or over- 
all plans can almost be regarded as statements of 
Council policy. Appendix A in the report "Shap- 
ing the Future" lists a series of such policies. 

Whereas it is clearly not the responsibility of 
the Planning Department to decide policy, it is 
the responsibility of the Planning Department to 
advise Council on alternative policies which may 
be followed and on the consequences of those 
policies which have a bearing on the development 
of the City. 

Perhaps if the word "planning" had been used in- 
stead of "policy" the problem encountered at the 
meeting might not have arisen. 

What role should the Planning Department have 
in relation to other departments ; and how 
should City achieve co-ordination in planning? 

The role seen for the Planning Department is 
described in "Shaping the Future". It is seen 
as a co-operative one and is best co-ordinated 
in the City planning scale by the Technical 
Planning Board. Appendix A is the Technical 
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PROPERTY MATTERS 
JUNE 12, 1970 

The Board considered matters pertaining to Properties and submits 
the following report. 

RECOMMENDATIONS 


1. Georgia Viaduct Replacement 

805-891 Main Street 

Agreement with Western Glass & Windows Ltd. 

The Supervisor of Property and Insurance reports as follows: 

"City Council, (In Camera), on Feburary 11, 1969, when 
considering a report dated January 27, 1969, and a further 
report of February 10, 1969, re Western Glass & Windows 
Ltd. resolved: 

That the property be purchased for the sura of $252,350.00 
and the cleared site to be delivered to the City by 
December 3I, 1969- It was further resolved that 
the Company would submit all claims for compensation 
to the City and, if settlement could not be reached 
by agreement, the claims be submitted to arbitration 
under the terms of the B.C. Arbitration Act. These 
claims dealt with such things as the cost of moving 
furniture, stock, manufacturing equipment, including 
disconnection and reinstallation, cost of advertising, 
stationery, disruption, etc. It was also stipulated 
that the cost of these items be reported back to City 
Council. The Company had originally estimated these 
costs to be approximately $185,000.00 and the Supervisor 
of Property and Insurance had in his report, estimated 
that these costs should not exceed $50,000.00. 

Western Glass & Windows Ltd. completed the move to 
their new location on February 28, 1970, and by letter 
dated March 2I|., 1970, submitted a claim for com- 
pensation along with supporting vouchers which have 
been paid by the company. After preliminary investiga- 
tion of these vouchers an interim payment of $25,000.00 
was made while additional invoice data was acquired 
and checked with the various companies involved in 
the moving, installations, etc. A further $5,000.00 
was paid by the City directly to Johnston Terminals 
for a portion of the moving costs. 

After careful scrutiny, checking with companies who 
carried out the work involved, and subsequent adjustments 
we are satisfied that the total of all elements of claim 
are realistic and amounts to $37 , 85i^- . 57 • 

Western Glass & Windows Ltd. have sent a letter dated 
May 19, 1970, stating that 'no further claims will be 
made' when the balance of $7,851+. 57 is paid. 
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Planning Board By-law. Of particular note is 
clause 3a concerning the preparation of a 
development plan for the City, amd clause 8 
prescribing that the Director of Planning 
shall be the Chairman of the Board. "Shaping 
the Future" states, "the Technical Planning 
Board is a valuable resource most cities lack. 
It can facilitate exchanges of information 
between departments, synthesise co-operative 
advice for Council's benefit, and co-ordinate 
work programmes - all of which contribute to 
a system of joint accountability of civic 
programmes . " 

IV. Size of Local Area Planning Program 

Since the beginning of 1973 a total of 37 new 
staff positions have been added to the Planning 
Department, including 11 transferred from the 
Department of Permits and Licenses. 5 positions 
have been or are about to be abolished or trans- 
ferred for a net increase of 32. 8 are temporary 
positions, though some of these may ultimately 
become permanent. 

This increase reflects a genexAl increase in 
tempo and activity but more particularly the 
increased involvement necessary as the area 
planning program expands. 

With the exception of the 11 people transferred 
from the Department of Permits and Licenses, 

there has been a net increase of only 1 perma- 
nent new position in the last 8 months. 

The reason for this is that except for emergency 
situations, no requests have been made for extra 
staff pending the preparation of a program for 
the department, represented now in "Shaping the 
Future" . 

The program suggested in "Shaping the Future" 
has been described in all covering reports and 
in the presentation made by the Director of 
Planning as something to aim towards. It has 
been explained as a program which will not be 
achieved quickly for a number of reasons, 
ranging from the availability of suitable staff, 
to the specific nature and working arrangements 
yet to be made with local areas themselves. 

On the basis of the discussion at the Committes, 
the following program is a reasonable one to 
pursue : 

(1) Proceed as planned with Kitsilano, Fairview, 
Killarney and Champlain Heights local area 
planning studies. 

(2) Initiate local area planning programs in 
Mount Pleasant and Grandview Woodlands in 
accordance with the areas and resources 
indicated in the Planning Department's 
suggested program. 

(3) Develop a better understanding of the Neigh- 
bourhood Improvement Program areas with a 
view to initiating a local area planning 
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progreim in Cedar Cottage (a prerequisite 
of N.I. P. funding), without commitment at 
this time to staffing or other procedures. 
This to be the subject of further delib- 
eration of the Community Development 
Committee. The costs of this should be 
covered by the N.I. P. funding. 

(4) Continue discussions with the B. C. Medical 
Centre on the area planning needs caused 

by the Shaughnessy Hospital expansion in 
the knowledge that the B. C. Medical Centre 
has agreed to pay the costs of that pro- 
gram. 

(5) From the discussion at the Committees, it 
appears that they do not wish to proceed 
with Local Area Planning in the South East 
Downtown area at this time. 

(6) Any additional requests for local area 
planning should be discussed by the local 
area Council , the Chairman of the Community 
Development Committee and the Director of 
Planning before a recommendation is made 

to Council through the Committee. 

(7) With regards to the duration of local area 
progreuns it is suggested that where local 

area planning programs are to be initiated 
and after local area committees have been 
formed, they be informed that it is Council's 
wish to keep costs and timing to a minimum 
and request the local area committee as a 
first task to report to Council on the 
work programs and costs anticipated by the 
Committee . 

(8) These matters have been discussed with the 
Chairman of the Community Development 
Committee and have his general agreement on 
the points noted here. 

If local area planning programs are to be under- 
taken they should be undertaken seriously and with 
the fullest intention of involving local people in 
the preparation of local area plans . Inevitably 
this is time consuming. 

It is suggested very strongly that the local area 
planning program should cover only those areas for 
which Council feels staff resources can be made 
available. To attempt a program with inadequate 
resources is worse than no program at all. 

V, Terms of Reference for Local Area Planning 
Committees 

Appendix B is the terms of reference for the 
Kitsilano local area planning committee which, 
while not necessarily being appropriate in every 
detail for all areas, are generally acknowledged 
by those concerned, and certainly by the Director 
of Planning, to provide a very sound set of 
guidelines from which future local area committees 
can develop. 
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Clause #1 continued : 

Appendix C is an extract from a recent publica- 
tion of the Canadian Council of Resource and 
Environmental Minutes on the Man and Resources 
Conference. It speaks for itself. 

The emergence of local area resource boards was 
mentioned at the meeting. These boards are set 
up with the intention of assisting with the del- 
ivery of social services and are answerable to 
the Provincial Government. 

While there will inevitably be some overlap of 
interest, the appropriate structure and organi- 
zation for local area planning is quite different 
and it would not be appropriate to attempt to 
load the responsibility for local area planning 
onto local area resource boards as they are 
presently constituted. 

VI. Appendix D is an extract from a report approved 
by City Council in March 19th, 1974, on the 
work involved in the Kitsilano area. 

This gives an idea of the program which the 
staff will likely be involved in. The issues 

will vary from area to area, but the areas 
suggested in "Shaping the Future" are those 
which have a large number of issues which 
need to be resolved through a planning process. 


OUTSIDE SOURCES OF FUNDS 

The joint committees also asked for future 
information on the possibility of obtaining 
funds from outside sources. 

1. Local Area Pleinning Programming 

Neighbourhood Improvement Program funding 
will be available in the equivalent of two 
local areas each year. It can be assumed 
therefore, that something in the order of 
75% of the costs of these two studies over 
one year could be eligible for the Neighbour- 
hood Improvement Program cost sharing. This 
could amount to having the monthly cost of 
a basic planning office operation reduced 
from about $3,400 to about $1,700 per month. 
The results of this as applied to cost estimates 
for the Pleinning Department budget are shown 
in Appendix E . 

2 . Be auti f i cat on 

When beautif ication projects are approved, the 
staff costs involved in preparing the pleins auid 
organizing and administering the programs are 
charged to the capital cost of the project which 
in almost all cases is shared on the local 
improvement basis with the property owners in 
the are a . 

In recent beautif ication projects the usual 
property owners' share of the cost has averaged 
about one-third. 


Cont'd . . 
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Clause #1 continued 

3. Local Inlt:latives Program 

The Department has received assistance from time 
to time under the local initiatives progran^ and 
this has been used to fill out work already being 
done by permanent staff members. The only project 
at the moment is a survey of historic buildings, 
which comes to an end at the end of May. The four 
staff members involved are not listed in any of 
the organization charts. 

4 . Shaughnessy 

The local area planning progreim proposed for the 
Shaughnessy Hospital area (to be the B.C. Medical 
Centre) is put forward on the basis that the 
development of this massive centre will bring with 
it a whole series of consequenses for its immediate 
neighbourhood and also for the Vancouver General 
Hospital and its neighbourhood. 

The B.C. Medical Centre, has agreed to bear the 
costs of a local area planning operation in this 
area," 

and concluded with the following recommendations: 

"(i) Council determine the scale of the program as soon as 
possible . 

(ii) The Director of Planning in consultation with the Board 
of Administration and other departments involved, report 
back on the arrangements necessary to give effect to that 
program. " 

The Committees noted that at the last joint meeting the question 
of staffing for the various parts of the program was referred to the 
Board of Administration for report; however, this report is not as 
yet ready for presentation to the Committees. 

After considerable discussion and deliberation the Committees 
RECOMMENDED 


THAT the following actions be taken on the Director of Planning 's 


report " 

Shaping the Future", dated May 17, 1974: 

A . The 

following items be received: 

I . 

What role does the Planning Staff have in develop- 


ment of policy? 

II . 

What role should the Planning Department have in 

and 

relation to other departments; and how should City 

III . 

achieve co-ordination in planning? 

V. 

Terms of Reference for Local Area Planning Committees 

VI . 

Appendix D and the item entitled 

Outside Sources 

dealing with Local Area Planning Programming, Beauti- 

of Funds 

fication. Local Initiatives Program and Shaughnessy. 
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Clause #1 continued 


B. THAT the following action be taken with respect to: 


Item IV - Size of Local Area Planning Program 

(a) That Council receive Sections (1) and (3); 


(b) That Council approve Section (2) as amended to 
read as follows: 


Initiate local area planning programs in 
Mount Pleasant and Grandview Woodlands and 
the Board of Administration report back on 
Staffing and Budget.; 

(c) That with respect to Section (4) Council approve 
the following resolution of the Committee: 

That with respect to the Shaughnessy Hospi- 
tal expansion the costs be borne by the B.C. 
Medical Centre which would employ the staff 
and which would be seconded to our Planning 
Department . ; 

(d) That Council approve Section (5) 

(e) That Council approve Section (6) as amended to 
read as follows: 


Any additional requests for local area 
planning should be discussed by the local 
area committee or other appropriate citi- 
zens group, the Chairman of the Community 
Development Committee and the Director of 
Planning before a recommendation is made 
to Council through the Committee.; 

(f) That Council approve Section (7) as amended to 
read as follows: 


With regards to the duration of local area 
programs it is suggested that where local 
area planning programs are to be initiated 
after local area committees have been formed, 
they be informed that it is Council's wish 
to keep costs and timing to a minimum and 
request the Director of Planning in consul- 
tation with the local area committee as a 
first task to report to Council on the time 
table, work programs and costs anticipated 
by the program . ; 

(g) The Committees took no action with respect to 
Section (8) . 


The Mayor and Alderman Pendakur left the meeting during discus- 
sion of the foregoing matter. 
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INFORMATION 

2 . West End Zoning 

The Joint Commitees on Civic and Community Development on 
February 19, 1974 resolved that the West End Zoning reports be 
referred to Brahm Wiesman "for analysis and report back to the 
Committee " . 

Mr. Brahm Wiesman, Consultant, submitted his report on the 
subject matter (copy of which is attached) and reviewed the report 
commenting on each section. 

The Chairman pointed out that this report was being presented 
at this time merely for discussion purposes and after presentation 
by Mr. Wiesman, it was 

RESOLVED 

THAT the matter of West End Zoning be referred to the Director 
of Planning and that Mr. Wiesman 's report be brought back to 
the Committees for further discussion when the draft by-law 
comes forward. 


The meeting adjourned at approximately 5:30 p.m. 

FOR COUNCIL ACTiON SEE PA6E(S) ..lZ.2 


************ 


REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON HOUSING 


May 28, 1974 


A meeting of the Standing Committee of Council on Housing was 
held on Tuesday, May 28, 1974 in the No. 1 Committee Room, Third 
Floor, City Hall at 10:30 a.m. 

PRESENT: Alderman Harcourt, Chairman 

Alderman Massey 
Alderman Rankin 

ABSENT: Alderman Volrich (civic business) 


CLERK: R. Demofsky 

The Minutes of the meetings of March 19, April 9, and April 23, 
1974, were adopted. 


INFORMATION ; 

1, Strata Title Applications 

a. City Council, on February 26, 1974, when considering the 
recommendations of the Standing Committee .of Council on Housing dated 
February 19, 1974, passed the following motion: 

"THAT the Board of Administration, through its officials, 
be requested to report back to the Committee on the following 
matters : 

Pre-selling of units in a Strata Title 
building. 

Re-consideration of the consultant's report. 

The optimum size of condominiums. 

An outline of operating costs as part of the 
prospectus . 

Designating condominium buildings as adult or 
family buildings. 

Financial prospectus of costs. 

The recommendations regarding a warranty system 
with the alternative of requiring that 
performance bonds be posted. 

Persons owning the condominiums having to pay 
for the removal of garbage. 

- The new C.M.H.C. guidelines which will be 
published in April. 

- The use of electrical plugs rather than boxes 
in th« wall with respect to assisting in 
soundproofing. 

- An applicant being permitted to apply for a 
development permit for a Strata Title and 
filing a prospectus at the same time. 

The relationship of parking to be provided in 
conjunction with the number of units. " 

Commissioner Ryan was present to submit a report on Strata Title 
applications dated April 9, 1974, for the Committee's consideration. 

The Chairman noted that there was presently a bill before the 
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Provincial Legislature, which would result in changes to the Strata 
Titles Act, and it was agreed to table discussions on the Board of 
Administration report until the bill was circulated to the Committee 
members . 


b. The Chairman referred to a letter from Mr. L. Koopman dated 
February 7, 1974 complaining of poor soundproofing of his condominium 
at 12 Pines (Granville West) . As a result, a meeting was held with 
Mr. Koopman and with Mr. Barron of Barron and Strachan Acoustical 
Engineers present, to discuss this problem. Present today, was 
Mr. Barron of Barron and Strachan, who reiterated on soundproofing 
problems with respect to three storey walk-up condominiums. 

Following brief discussion, it was 

RESOLVED, 

THAT the City Building Inspector review with Mr. Barron, of 
Barron and Strachan, the matter of poor noise control in three 
storey walk-up condominiums, following which the City Building 
Inspector report back to the Committee on the recommendations 
and amendments to the National Building Code which could 
rectify this situation. 


2 . Minimum Standards - Maintenance and Occupancy 

The Director of Permits and Licenses was present to advise the 
Committee of progress to date on the Minimum Standards of Maintenance 
and Occupancy By-law. He advised that he was reviewing a model 
by-law as outlined in a document entitled "A Better Place to Live" 
(which was printed by the Ontario Department of Municipal Affairs) . 
A similar by-law is being used by some municipalities in Ontario, and 
he has written to these municipalities in hopes of getting some 
constructive feedback. 

He concluded by advising the Committee that he was hopeful of 
drafting a by-law on the Minimum Standards of Maintenance and Occupancy 
later this year. 


INFORMATION AND RECOMMENDATION ; 

3 . Housing for the Physically Handicapped 

Representatives of handicapped organizations in the City of 
Vancouver were present, and submitted reports for the Committee's 
consideration. Mr. P. Russell of the Lower Mainland Society for 
Residences of Physically Handicapped advised of a pilot project this 
organization was proposing, being a group home to house approximately 
twenty-four persons nineteen years of age and over, with much attended 
care. (Hopefully a one to one ratio) . The capital cost of this 
project would be approximately $300,000 with a maintenance cost of 
approximately $250,000 per year (including staff salaries). He 
requested approval in principle of this proposal and indicated a site 
in False Creek would be very acceptable. 

Mr. L. Watson, of the Handicapped Resource Centre, advised that 
this organization did housing placement on a one to one basis for 
handicapped people of all ages. Also that the present housing 
shortage is a major concern, and agreed with the group home project as 
outlined above. 

Mr. T. DuMoulin, Cheshire Homes Society of B. C. , advised that 
Mr. W. Casson, Director of Housing, G.V.R.D., had located a site for 
another handicapped home. 


Cont'd 
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Mr. Casson submitted a report dated May 24, 1974 outlining a site 
of city owned land; northwest corner of Ash Street and southwest 
Marine Drive. The Cheshire Homes Society wanted this housing project 
to be on the home concept with approximately one housekeeper per 
eight people. It would consist of 45 residential units in five houses 
with a common community centre and would require approximately 
40,000 square feet (approximately 1 acre). 

Mr. M. Lipson, Co-ordinator , Group Home Project, Vancouver Resource 
Society for the Physically Disabled, submitted a report outlining 
yet another group home project. The Committee was advised that this 
organization presently had funds from C.M.H.C. for a co-ordinator, and 
was presently looking for a house for this project. 

Ms. M. Smith of the Department of Human Resources advised the 
Committee that the department wants details of accommodation required 
by the handicapped people, such as: 

group homes (2 to 2 4 residents) 
public housing 
intermediate care, etc. 

Also, that handicapped people should have a say in the type of 
accommodation provided. 

It was reiterated by the other organizations present that housing 
accommodation was urgently required. 

Following brief discussion, it was 

RESOLVED, 

A. THAT representatives of the Group Home Project of the 
Vancouver Resource Society for the Physically Disabled 
report back to this Committee at a later date with 
progress on this particular group home project. 

B. THAT the Supervisor of Property and Insurance report 
back to the Standing Committee on Housing, on future 
plans for the City owned land between Ash and Lord Streets, 
Southwest Marine Drive and 65th Avenue, (D.L. 311) . 

RECOMMENDED , 

A. THAT Council endorse the concept of a group home project 
for young adult handicapped persons in the False Creek 
Area and instruct the False Creek Development Consultant 
to report back on a suitable site for this project. 

B. THAT Council make available, at a price agreeable to the 
City, the City-owned site at the northwest corner of Ash 
Street and Southwest Marine Drive, to the Cheshire Homes 
Society for the development of housing for severely disabled 
persons, subject to the Society making application for 
rezoning and discussing the development plans with the 
adjoining neighbours. 


RECOMMENDATION ; 

4 . Oppenheimer Lodge - Organizer-Consultant 

Council on April 3, 1973 approved funds in the amount of $6,000 
to the First United Church for the position of organizer-consultant; 
cost sharing to be sought from Senior Governments. A letter dated 
May 24, 1974 from the First United Church requesting an extension 
of the position of Oppenheimer Lodge Organizer-Consultant, was 
submitted to the Committee for consideration. Also submitted to the 
Committee was a report from Mr. T. Hoffman, present organizer- 
consultant of Oppenheimer Lodge, dated May 22, 1974, outlining problems 
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being encountered due to the lengthy delays in completion of the 
Oppenheimer Lodge. It was noted that these lengthy delays were 
detrimental to organizing the residents association. 

Following brief discussion, it was 

RECOMMENDED , 

A. THAT Council grant an additional $3,000 to the First United 
Church, to permit the position of Oppenheimer Lodge Organizer- 
Consultant to be extended from October 15, 1974 to April 15, 1975. 

B. THAT the Chairman of the Standing Committee on Housing request 
the Mayor of the City of Vancouver to use his good auspices to 
expedite this project, once the construction strike is settled. 


5 . Short Lease Hotels 

Alderman Rankin advised the Committee that the problem arising 
from short-term leases is that people who are presently leasing, and 
have only a few years left on their leases are being required to 
conform to Fire By-law regulations and install sprinkler systems, etc., 
at a very high cost. These leasees would be willing to conform to the 
requirements if their leases would be extended approximately five 
years. However, the owners are not willing to grant extensions on 
the leases because they want to convert their rental premises into 
other uses. 

The Committee agreed that present owners should be prevented from 
converting their rental premises into other uses. 

RECOMMENDED, 

A. THAT Council authorize one member of the Standing Committee on 
Housing to meet with those owners of hotels who are presently 
leasing on a short terTti basis, to request that they extend their 
existing leases, thus permitting the present leasees to amortize 
the cost of installation of sprinkler systems, etc., as 
required in the Fire By-law. 

B. THAT the Director of Planning and City Building Inspector be 
requested to submit a report to the Standing Committee on 
Housing, as soon as possible, outlining how conversion of 
rental premises into other uses can be prevented; and also 
guidelines to be followed. 

INFORMATION ; 

6 . Wicklow Hotel 

Mr. Reardon, owner of the Wicklow Hotel was present and submitted 
a letter dated May 9, 1974 regarding Fire By-law regulations for the 
Committee's consideration. Also submitted was a letter from Mr. T. 
Dennis Devitt dated May 9, 1974 regarding disputed ownership of the 
Wicklow Hotel. 

Both letters requested that the Fire By-law regulations requiring 
fire sprinkler installation be relaxed until the ownership of this 
hotel has been legally settled. 

The Committee advised Mr. Reardon that regardless of who owned 
this hotel, a sprinkler system would have to be installed. The 
Chairman outlined that the Housing Committee was seeking a firm 
commitment, from the hotels in the downtown easts ide area, that they 
plan to meet the by-law requirements, and a program outlining an 
estimated completion date. 
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Item No. 1 cont'd 

RECOMMENDED that the expenditure of $37,85i|.57 covering 
full settlement be approved and the balance owing of 
$7,854.57 t>e paid to the company upon the execution of 
a Release of all Claims against the City; such Release to 
be drawn to the satisfaction of the City Solicitor. Costs 
to be charged to Code #172/1120." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 


2. Authority for Demolition of Premises Known as 
805-21 Nelson and 985-997 Howe Street 

The Supervisor of Property and Insurance reports as follows: 

"Block 71, D.L. Bk-^) bounded by Hornby, Nelson, Howe 
and Smithe Streets with the exception of privately- 
owned Lot 38, was acquired by the City January 5j 1970, 
for future use as a Civic Square. As part of the trans- 
action the acquisition included certain existing 
structures . 

There are two masonry apartment buildings which are in 
fair condition and with a reasonable expenditure for 
deferred maintenance can economically be continued in 
operation. 

The improvements on Lots 20 & 21 - known as 805-821 
Nelson Street and 985-997 Howe Street, are in extremely 
poor condition. The improvements consist of three 2 
and 2i| storey multiple conversion dwellings fronting 
Nelson Street and four small stores fronting on Howe 
Street. The three dwellings contain a total of 2 
housekeeping units, 21 housekeeping rooms and 5 sleeping 
rooms. Upon acquisition the City continued an arrange- 
ment whereby the dwellings are rented to three private 
operators who supply heat and light and are responsible 
for minor maintenance and interior decorating. The 
four stores are rented individually. 

In order to bring these buildings up to even the minimum 
safety and health standards, it would be necessary to 
immediately contract for rewiring, re-roofing and new 
furnaces. This would involve an expenditure of approx- 
imately $18,500.00. This does not include allowances 
for interior and exterior repairs and painting and 
plumbing repairs which could bring the total outlay to 
over $35> 000.00 and are now required under the Landlord 
and Tenant Act. Current gross rentals are $5,160.00 
per annum. 

It is the usual City practice to endeavour to retain 
existing residential accommodation until such time 
as the land is required for its ultimate use. In this 
instance, however, since such a large capital outlay 
would be required I would not so recommend. 
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RESOLVED, 

THAT no action be taken on Mr. Reardon's request at 
this time. 


7 . Housing Policy Paper 

Due to lack of time this item was tabled for further consideration 
at a later meeting of the Standing Committee of Council on Housing. 


The meeting adjourned at approximately 12:20 p.m. 


* * * * 



REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON 

SOCIAL SERVICES 


May 30, 1974 


A meeting of the Standing Committee of Council on Social Services 
was held in No.l Committee Room, Third Floor, City Hall, on 
Thursday, May 30, 1974, at approximately 1,30 p.m. 

PRESENT: Alderman Rankin (Chairman) 
Alderman Gibson 
Alderman Marzari 


ABSENT; 


Alderman Hardwick 


ALSO Mr. J. Denofreo 

PRESENT : (Executive Assistant to the Minister 

of Human Resources) 


CLERK: 


H, Dickson. 


RECOMMENDATION; 

1 . Downtown Eastside Recreation Project . 

The Committee had before it a report on this subject, dated 
May 16, 1974, from the Board of Administration, which stated in 
part that: 

" Within the limited time the program has been in operation, the 
following objectives have been achieved: 


1) We have worked closely with individual citizen groups as well as 
residents in determining the interests and needs of the downtown 
east side residents; 

2) Programs have been implemented; 

3) Close liaison has been maintained with the various organizations 
and agencies functioning in the dovmtown east side to ensure: 

(a) that we were not duplicating programs, 

(b) that we were keeping them informed of recreational programs 

being offered in the areu. 

We estimate, at this stage of our development, that approximatcj.y 500 
different individuals have been involved in various program opportunities. 
Time has not permitted us to make effective contact with many of the 
physically handicapped people in the area, and we have had limited involve- 
ment with the "non-problem low-income resident". The program has been well 
received and endorsed by not only the participants but also by such agencies 
as : 

The Downtown Community Health Society, 

The Downtown East Side Residents Association, and 

The First United Church. 


Details of the proposed budget for the period April 1 to December 31, 
1974 are as follows: 


Full-time recreation worker 

$ 8,100 

Part-Lime .staff 

6,100 

Fringe benefits 

1,510 

Rental of facilities 

1,150 

Supplies, equipment, etc. 

4,900 

Transportation 

500 

Telephone 

275 

Total - 9 months 

$22j535 
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Your Board submits to the Standing Committee on Social Services 
for CONSIDERATION 

(a) approval of the continuation of the Downtown Eastside Recreation 
Project at a cost of $22,535 for the 9 months ending 

December 31, 1974 

(b) provision of the funds ($22,535) from the $150,000 discretionary 
sum allotted to the Parks Board in 1974 for miscellaneous 
projects or from the City's Contingency Reserve 

(c) that this be a continuing project in the recreation budget of 
the Parks Board in future years , " 


Mr. Bruce Eriksen of Downtown Eastside Residents' Association 
said the program is well used by Downtown residents. 

During discussion it was noted that "b" contains two alternative 
sources of funds for continuation of the program. 

There was discussion on how much money remains in each fund 
and on which of the two sources should be used for continuation of 
the Downtown Eastside Recreation Project. 


Your Committee RECOMMENDS, 

(a) THAT Council approve the continuation of the Downtown Eastside 
Recreation Project at a cost of $22,535 for the nine months 
ending December 31, 1974, 

(b) THAT the Director of Finance attend the Council Meeting 

to advise on the status of $150,000 discretionary sum allotted 
to the Park Board in 1974 for miscellaneous projects, and the 
City's Contingency Reserve, following which Council decide 
which fund should be the source of funds for the project. 

(c) THAT this be a continuing project in the recreation budget of 
the Park Board in future years, 

INFORMATION. 

2 . Lord Roberts Elementary Day Care Centre . 

At the request of the Committee the Department of Permits and 
Licenses reported on the issuance of a Day Care Permit at Lord Roberts 
Elementary School . 

The report is as follows: 

"Our records show that on February 4, 1974, an application 
was made for a Development Permit to use the school as a 
Day Care Centre. Inspections were made by the Building, 
Plumbing, Fire, Electrical and Health Inspectors and on 
March 4, 1974, notification was sent to the applicant 
outlining the required alterations for this proposed new 
use (copy attached) . 

Our records further show that the Technical Planning Board 
approved of the proposed use as a Day Care Centre for a 
maximum of 30 children and Development Permit No. 65583 was 
issued on April 8, 1974. 

From the above, it is our opinion that there has been no 
delay or refusal for the use of the school as a Day Care 
Centre, provided the required alterations outlined in the 
letter are completed." 


It was RESOLVED, 

THAT the report of the Director of Permits and Licenses be 
received , 
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RECOMMENDATION . 

3 . Downtown Eastside Residents' Association - Rent Increases . 

Copies of instances of rent increases above the 8% limit set 
by the Rent Stabilization Act imposed by the Hampton, Olympia and 
Colonial Hotels and the Orange Apartments, were presented to the 
Committee by the Downtown Eastside Residents' Association. 

The following increases were alleged: 

An increase in rent of 20%, from $75 to $90 per month, on 

one day's notice, for one room, imposed by Ker and Ker, rental 

agents, for the Orange Apartments, 341 Gore Avenue; 

An increase of over 15%, from $60 to $70, imposed by the 
management, for a room at the Olympia Hotel, 341 East Hastings 
Street ; 

An increase of 33%, from $45 to $60 charged for a room at 
the Hampton Hotel, 124 Powell Street; 

An increase of about 19%, from $53 to $63 for a room at the 
Colonial Hotel, 122 Water Street. 

During discussion tenants of 6ne of the hotels reported their 
complaints had also been sent to the Attorney-General's Department. 

RECOMMENDED , 

THi\T the owners and operators of the Hampton Hotel, 124 Powell 
Street, the Olympia Hotel, 341 East Hastings Street, the Colonial 
Hotel, 122 Water Street, and the Orange Apartments, 341 Gore Avenue, 
be asked to appear before Council and show why their Business Licenses 
should not be cancelled; 

FURTHER THAT Council refer the complaints of rent increases to 
the Attorney-General 's Department for study by the Department as to 
whether charges can be laid against the owners and operators of the 
four hotels for violating the Rent Stabilization Act. 


4 . Greater Vancouver Federated Anti-Poverty Groups . 

Joan Morelli and Elsie Ostremier, representing the Greater Vancouver 
Federated Anti-Poverty Groups, presented the Committee with a brief, 
dated April 16, 1974, (copy of which is attached) which was earlier 
presented to the Vancouver Resource Board. 

They emphasized the recent increase of %20 in Welfare rates 
applies equally to single persons as well as families. 

During discussion it was noted the Resource Board intends to 
request a meeting with the Minister of Human Resources to discuss the 
Welfare rates. 

Your Committee RECOMMENDS, 

THAT Council receive the brief of the Federated Anti-Poverty 
Groups and indicate to the Minister of Human Resources its dissatis- 
faction at the increase in Welfare rates and the disbursement of the 
increase ; 

FURTHER THAT members of Council attend the meeting of the 
Vancouver Resource Board and the Minister of Human Resources on Welfare 
rates . 

INFORMATION. 

The Committee agreed to hold a Public Meeting on commercial 
rental agencies at 7.30 p.m., Thursday, Juno 13, 1974, in the 
Council Chamber. 

The meeting adjourned at 2.35 p.m. 


FOR COUNCIL ACTION SEE PAGE(S) ,.42../f.li£ 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON WATERFRONT 


May 30, 1974 


A meeting of the Standing Committee of Council on Waterflront was held 
in the #2 Committee Room, third floor. City Hall, on Thursday, May 30, 
1974, at approximately 3-30 p.m. 

PRESENT: Alderman Pendakur (Chairman) 
Alderman Gibson 
Alderman Massey 

ABSENT ; Alderman Linnell 

Commissioner DuMoulin 

CLERK ; M. Cross 


The Minutes of the May 9 and l6 meetings were adopted. 


RECOMMENDATION 

1. National Harbours Board Lease of S936 Sq. Ft. Adjoining 
Stanley Park 

On April 26, 1974, the Board of Administration (under Property 
Matters) recommended to Council that the City advise the National 

Harbours Board that it does not wish to renew the lease of the 
^936 sq. ft. adjoining Stanley Park as the Park Board no longer 
requires the area. When dealing with the report Council on 
April 30, 1974, referred the matter to the Waterfront Committee 
for consideration and report. 

Discussion of the area in question followed wherein Commissioner 
Ryan advised that the lease expired on March 23. The Committee 
felt that the land should continue to be leased and therefore 

RECOMMENDED 

THAT the City advise the National Harbours Board that it 
wishes to renew the lease of §936 sq. ft. adjoining 
Stanley Park for a nominal si;im of $100 per year. 

(Alderman Massey voted against the motion.) 


2. Point Grey Road Waterfront 

The Chairman advised that he had requested the Planning Department 
to prepare a report showing the historical aspects with regard to 
the Point Grey Road acquisition program. The Director of Planning 
submitted a report dated May 24, 1974. 

In view of the Local Area Planning Program in the area and the 
requirements of the 5-year plan, the Chairman felt the Committee 
should review the existing policy and make recommendations to 
Council. 


Cont'd 
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Standing Committee of Council on Waterfront 2 

May 30, 1974 


Clause No. 2 continued 


Three schemes exist for a waterfront road from approximately 
Balsam to Alma Streets. 

(a) Uplands scheme i.e. acquisition over a period of time 
of all private waterfront property, when opportunities 
arise, for view and continuous beach access. 

(b) Lower Road scheme i.e. property owners who object to 
acquisition of their property called for a low level 
road and park strip requiring the City to obtain Crown 
leases to the foreshore and the riparian rights from 
property owners. 

(c) The developed beach and walkway including park and access 
— Council in June 196S requested that this proposal also 
be evaluated. 

Mr. D. Janczewski of the Planning Department stated that the 
existing policy is 

(a) To buy properties as they become available in the three 
priority areas; 

(b) Not to add to the value of the existing properties in 
these priority areas; 

(c) Approve outright and conditional uses in the remaining 
areas ; 

(d) No purpose designed apartment buildings will be permitted; 

(e) The present RS-2 and RT-2 zoning to be maintained. 

On November 23, 1972, Council requested that the Director of Plannin 
report on any development permit applications in the Point Grey Road 
area. Two such applications are contained in the Director of 
Planning 's report dated May 24, 1974. 

The Committee agreed that Development Permit Application #66543 
to move the existing single family residence at 2505 Point Grey 
Road should be issued. Mr. Pelman. Architect, spoke with respect 
to Development Permit Application #66133 to alter the premises 
at 3019 Point Grey Road. He stated that the alterations were to 
update the kitchen and the bathroom, provide a stairway, and 
convert a studio suite into a one— bedroom suite, thus reducing 
the number of suites in the dwelling by one. The Committee 
discussed the question of riparian rights and it was agreed 
that the Development Permit Application would be issued if the 
owner agreed to dedicate the most northerly five feet of his 
property to the City for $1. 

After discussion the Committee agreed that it would be advisable 
for thorn to adopt the interim policy of maintaining the present 
zoning and not approving any purpose designed apartments and to 
request the Director of Planning to report further to the 
Waterfront Committee on an appropriate development scheme for bho 
area. 

RECOMMENDED 

(1) THAT the Director of Planning be instructed to report back 
to the Waterfront Committee on alternative development 
schemes for this area with recommendations on implementation 
and zoning . 


cont'd 
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May 30, 1974 


Clause No. 2 continued 


(2) THAT the existing City Council policy of maintaining the 
present zoning of the area and not approving any piirpose 
designed multiple dwellings under the conditional use 
sections of the RS-2 and RT-2 district schedules of the 
Zoning and Development By-law be adhered to. 

(3) THAT no conditional uses or relaxations be approved on the 
north side of Point Grey Road between Trafalgar and Alma 
Streets pending the completion of the development plan for 
the area. 

(4) THAT Development Permit Application #66543 be issued as an 
outright use in the RT-2 (2 family) dwelling district 
schedule. 

(5) THAT Development Permit Application #6613^ be issued subject 
to the owner dedicating to the City for $1 the most northerly 
five feet of his property. 


INFORMATION 

3 . Proposed Sign By-law 

Representatives of the Legal Department, Planning Department and 
the Sign Industry were present for the discussion of this item. 

One of the major questions that concern the industry is whether 
or not illustrations would be incorporated into the Sign By-law. 
The Legal Department advised that no illustrations could form 
part of the By-law. The Chairman suggested that he wanted as 
many illustrations, photographs and sketches as possible to 
accompany the By-law in whatever form necessary so there would 
be no questions in anyone's mind as to what is meant by the 
wording of the By-law. 

Mr. Hickley distributed the further draft of the Sign By-law 
entitled "Revised Penultimate Draft" and went over the additions 
and deletions of the previous draft with the Committee. 

In the Section on DEFINITIONS, the following were brought to the 
attention of the Committee: 

Billboards - Delete "over 150 sq. ft." 

Sign Area - Add "or embellishment" after "including any frame" 

Street - The definition of street should be changed to 

coincide with the definition in the Charter and 
in the Street and Traffic By-law. 

With respect to APPLICATION, change "invisible" in (3) to "not 
visible". Add (4) "This bylaw shall not apply to (a) signs 
installed by the City Engineer for the control of traffic, parking, 
direction or street names, (b) street decoration installed or 
authorized by the City Engineer, or (c) signs required by the 
Elections Act." 

Under SIGN SPECIFICATIONS, Facia Sign, Mr. Hickley is to check 
whether "or parapet" should be included. The Section on Location 
should be changed to read "Content of a sign consists of prestigious 
advertising, such as logos and names of buildings or principal 
tenants and date of erection". With respect to Projection, after 
"so as to disfigure the architecture of the building to which the 
sign is attached" add "The Administrator may refer any application 
to the Director of Planning for advice". 


cont'd 
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Standing Committee of Council on Waterfront 4 

May 30, 1974 


Clause No. 3 continued 


Under Location Projecting Signs, the last sentence should read 
"For a one-storey building, the top of a projecting sign shall 
not exceed 20 ft. from the street grade or 6 ft. above the 
parapet, v^hichever is less.". Sign Combination should read 
"Businesses may vertically combine their projecting signs 

After the Section on Mansard Roof Signs, a new Section (S) 
containing the criteria for billboards will be added. 

A lengthy discussion evolved around Section (7) Variances and 
Special Approval. A fifth type of sign i.e. rotating sign, 
was added to the list of those to be approved on the recommendation 
of the Director of Planning. It was suggested that Section (4) be 
re-written to state "Special approvals shall only be granted when 
the proposed sign does not conflict with any construction, electrica] 
and fire safety requirements." 

The Committee wished to consider this section further and agreed 
that a meeting would be held on June 6, 1974, iinder the chairmanship 
of Alderman Massey, to continue discussion on this section and the 
remainder of the Sign By-law. 

RESOLVED 

THAT the Committee receive advice from the Pennits and 
Licenses and Legal Departments as to whether or not 
"Special Approvals" would conflict with any other City 
By-laws . 

FURTHER THAT the Section on Variances and Special Approval 
be re— written for consideration of the Committee at its 
meeting on June 6, 1974. 


The meeting adjourned at approximately 6:15 p.m. 


FOR COUMCIL ACTION SEE PAGEiSl.^lS. 
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PART REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON SOCIAL SERVICES 


June 6, 1974 


A meeting of the Standing Committee of Council on Social Ser- 
vices was held on Thursday, June 6, 1974 at approximately 1:30 p.m. 
in the No. 1 Committee Room, third floor. City Hall. 


PRESENT: 


Alderman Rankin (chairman) 
Alderman Gibson 
Alderman Marzari 


ABSENT: 


Alderman Harc^wick 


ALSO PRESENT: 


Mr. J. Denofreo, Executive Assistant 
to the Minister of Human Resources 


CLERK: 


H. Dickson 


RECOMMENDATION 

1 , Hotel East - Conversion to a New Use 

The Standing Committee on Social Services previously learned 
that residents of the Hotel East, 445 Gore Avenue, have been given 
notice to vacate by June 30th, 1974 and that the owners, unable to 
meet additional expenses of operating the hotel, plan to convert 
the building for another use. The tenants have told the Social 
Services Committee they do not wish to move. 

Mr. M. Egan of the Planning Department, reported orally to 
the Committee that an application for a development permit was 
made for the Hotel East on May 13th to convert it to restaurant 
and office use. 

Mr. Egan stated the Hotel East does not meet three requirements 
for the proposed new use: 

(a) the building has an excessive floor space ratio 
of 4.6 where a ratio of 1.0 is required; 

(b) the hotel does not have the required 23 off-street 
parking spaces; 

(c) the hotel does not have the required four loading 
bays . 

These requirements would have to be waived or relaxed by the 
Development Permit Sub-committee of the Technical Planning Board, 
the Technical Planning Board itself and the Vancouver City Planning 
Commission for the development permit application to be approved. 
It was the consensus of the Committee that it is in the social 
interest that the Hotel East remain a residential premise and it 
is therefore 


cont ' d 
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Clause No. 1 (cont'd) 

RECOMMENDED 

A. THAT Council direct the Development Permit Sub-Committee 
of the Technical Planning Board, the Technical Planning 
Board and the Vancouver City Planning Commission to not 
relax the requirements which the Hotel East must meet to 
obtain a development permit to convert the building to 
another use; 

B. THAT similar applications for development permits to 
convert hotels to other uses in the downtown eastside 
area be brought before the Standing Committee on Social 
Services ; 

C. THAT Council refer to the Director of Social Planning 
for report back to Council the matter of printing in 
both Chinese and English the civic notices on Health 
and Fire By-law requirements sent to operators of hotels 
in the downtown eastside area. 


FOR CQUMCIL ACTION SEE PAGE(S) . 
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Board of Administration, June 12, 1970 .... (PROPERTIES) .... 3 

Item No . 2 cont ' d 

It is to be noted that Lots 1 - 10, 12 - 19, 22 - 25 
and 28 - 37 have been developed as a commercial parking 
lot and it is suggested that under the circumstances, it 
would be more realistic for the City to demolish the 
improvements on Lots 20 & 21 and convert the lot for 
parking use. The buildings provide accommodation at 
present for 37 people and it will be necessary to serve 
notice on existing tenants before demolition can be pro- 
ceeded with. The buildings have apparently been in a 
deteriorated condition for many years, but certainly 
could not be retained over another winter in their 
present state. 

For this reason it is suggested that it would be realistic 
to now serve a 90-day notice ending September 30, 1970, 
in order to provide the tenants with as much time as 
possible for re-location. Demolition to immediately 
follow and the City to provide whatever assistance possible 
in re-locating the tenants. 

RECOMMENDED that the Supervisor of Property and Insurance 
be authorized to issue the 'Notices to Vacate' and sub- 
sequently arrange for the demolition of the existing 
improvements on Lots 20 & 21, Block 71, D.L. 54l«" 

Your Board 

RECOMMENDS the foregoing report of the Supervisor of Property and 
Insurance be adopted. 

(A map of the subject property is circulated for the information of 
Council , ) 

3. Winfield Invention and Research Ltd. 

- Rental Arrears 


The Corporation Counsel reports as follows: 

"Winfield Invention and Research Ltd. leases premises 
from the City situate at 1090 East Georgia Street and 
known as Lot 9, Block 95, District Lot l8l. Group 1, 
New Westminster District, at a rental of $200 per month. 
The firm manufactures inventions of the owner of the 
company, Mel. E. Winfield, and has approximately eight 
employees . 

The company is presently $1,500 in arrears in rental 
payments and, although Mr. Winfield has made numerous 
promises to pay the arrears in full, no payments have 
been forthcoming." 

Your Board 

RECOMMENDS that the Corporation Counsel be authorized to take what- 
ever steps are necessary to collect the rental arrears of $1,500. 

l^, John C. Burton 

- Rental Arrears 

The Corporation Counsel reports as follows: 

"John C. Burton leases residential premises from the 
City situate at I872 West Avenue and known as Lot 6, 

Block 237, District Lot 526, Group 1, New Westminster 
District, at a rental of $290 per month. Mr. Burton 
sublets portions of the premises to transient tenants 
and collects rent from them. 


continued . . . / [j. 
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CITY OF VANCOUVER 

REGULAR COUNCIL MEETING 

A regular meeting of the Council of the City of Vancouver 
was held on Tuesday, June 25, 1974, in the Council Chamber, at 
approximately 2:00 p.m. 

PRESENT ; Mayor Phillips 

Aldermen Bowers, Harcourt, Linnell, Marzari, 
Massey, Pendakur, Rankin and Volrich 

ABSENT ; Alderman Gibson 

Alderman Hardwick 

CLERK TO THE COUNCIL ; D. H. Little 

PRAYER 

The proceedings in the Council Chamber were opened with 
prayer. 

'IN CAMERA' MEETING 

The City Clerk advised that the 'In Camera' Committee approved 
the items for consideration at the 'In Camera' meeting later this 
day, with the exception of the report of the Standing Committee on 
Housing dated June 11, 1974, regarding Housing Relocation Service 
and the report of the Standing Committee on Civic Development 
dated June 13, 1974, regarding Johnston Terminals. It was agreed 
that these reports would be considered in open Council this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Pendakur, 
SECONDED by Aid. Bowers, 

THAT the Minutes of the Regular Council meeting dated June 11, 
1974, with the exception of the 'In Camera' portion and the Minutes 
of the Special Council meeting dated June 17, 1974, be adopted. 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Pendakur, 
SECONDED by Aid. Linnell, 

THAT the Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 

VARIATION OF AGENDA 

The Council agreed to vary the Agenda to consider the report 
of the Official Traffic Commission dated June 5, 1974. 


Report of Official Traffic 
Commission, June 5, 1974 

The Council considered this report of the Commission which 
contains seven clauses identified as follows; 


CI. 

1: 

CI. 

2; 

CI. 

3; 

CI. 

4 ; 

CI. 

5; 

CI. 

6; 

CI. 

7; 


Pedestrian Crossing Study 

Taxi Use of Downtown Streets 

P.N.E. Traffic and Parking 

Crosswalk - 5 8th Avenue and Argyle 

Traffic Controls; Blenheim and 16th Avenue 

Tisdall Street/45th Avenue-Oakridge Traffic 

Driver Pedestrian Safety Program 


The Council took action as follows 


i 


cont 'd. 
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Report of Official Traffic 
Commission, June 5, 1974 
(continued) 

Taxi Use of Downtown 
Streets (Clause 2) 

MOVED by Aid. Bowers, 

THAT the recommendation of the Commission contained in this 
Clause be approved after amendment as follows: 

"THAT the recommendation of the City Engineer against the 
construction of bays for taxis as contained in his report 
of June 4, 1974, be approved; 

FURTHER THAT the recommendations on suggestions put forward 
by Mr. W.R.M. Stevens not be accepted a t this time , but 
Items IV (c) re left turn phase at BeaUuy-Pender-Abbott and 
IV (d) re Drake and Granville, be referred to the Engineering 
Department for further review; 

FURTHER THAT a meeting be held between the City Engineer , 
Amalgamated Transit Union, Taxi Cab Owners and the Transit 
Bureau for further report to the Official Traffic 
Commission on the question of bays . " 

- CARRIED UNANIMOUSLY 

(Underlining indicates 
amendment) 

P.N.E. Traffic and 
Parking (Clause 3) 

In considering Clause 3, it was 

MOVED by Aid. Marzari, 

THAT the present parking restrictions be retained and no 
changes be made in the street system. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Marzari, 

THAT the practice of barricading streets during events be 
retained. 

- LOST 

(Aldermen Bowers, Harcourt , Linnell, Massey, Pendakur , Rankin, 
Volrich and Mayor Phillips voted against the motion) 

MOVED by Aid. Bowers, 

THAT, as recommended by the Commission, the practice of 
barricading streets in the area during events be discontinued. 

- CARRIED 

(Alderman Marzari voted against the motion) 

Balance of Report 

MOVED by Aid. Marzari, 

THAT the recommendations of the Commission contained in Clauses 
1, 4, 5, 6 and 7, be approved. 

- CARRIED UNANIMOUSLY 
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UNFINISHED BUSINESS 

1. Assignment of Leases: 

(a) N/W Corner Richards & Smithe Streets 

(b) Overhead Vehicular Ramp above Lane Between 
Richards & Seymour, North of Smithe Street 

City Council on April 23, 1974, deferred consideration of a 
Board of Administration report dated April 19, 1974, concerning 
assignment of leases of the north-west corner of Richards and 
Smithe Streets and an overhead vehicular ramp above the lane between 
Richards and Seymour north of Smithe Street, pending discussion 
between Alderman Volrich and the Supervisor of Property and 
Insurance . 

MOVED by Aid. Volrich, 

THAT the following recommendations of the Board of Administration 
as contained in its report of April 19, 1974, be approved: 

"That the City consent to the assignment of the following 
leases from Kings Parking (Canada) Limited to Adams 
Properties Ltd. , subject to the forms of assignment 
being satisfactory to the Supervisor of Property and 
Insurance and the Director of Legal Services: 

(a) Lease of Lots 20 and 21, Block 64, D.L. 541, 
dated December 19, 1972; 

(b) Lease of air space above the Lane between Richards 
and Seymour Streets, North of Smithe Street 
connecting Lots 14 and 15 with Lots 24 and 25, 
Block 64, D.L. 541, dated December 19, 1972." 

- CARRIED UNANIMOUSLY 


Council agreed that the following unfinished business items 
be deferred pending the hearing of delegations later this day: 

2. Training Policy and Program 

3. Park Board Reorganization 

4. Variety Club Telethon 

5. Collingwood Towers Senior Citizens Project 

6. Damage to Property: 1915 East Georgia Street. 


7. Demolitions: Odium Drive 
and Kitchener Street 


The Council noted the following letter as submitted by the 
Director of Legal Services dated June 20, 1974: 

"At its meeting on June 11th the Co\incil passed the 
following motion: 

'THAT the Corporation Counsel and the Director 
of Planning report to Council in two weeks on 
interim measures for a temporary period, to prevent 
the demolition of residential properties in the 
area Clark Drive to the Industrial-zoned boundary 
East of Clark, Hastings to Broadway.' 

Within the time specified in this motion it has not 
been possible for the Director of Planning and myself 
to get together on this subject. However, I have 
indicated in the past that an applicant for a demoli- 
tion permit is entitled to receive the same where he 
complies with by-law requirements. I know of no exist- 
ing legislation that would allow us to prohibit demoli- 
tion 'as an interim measure for a temporary period' ." 

Mr. Freedman representing Koffman Foods, addressed the Council 
advising that his firm has been refused a demolition permit and 
that one empty house, owned by his company, is being severely 
vandalized. 

cont'd. . . . 
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UNFINISHED BUSINESS (cont'd) 

Demolitions : Odium Drive and 
Kitchener Street (continued) 


MOVED by Aid. Bowers, 

THAT the foregoing report of the Director of Legal Services 
be received on the understanding that a further report will be 
submitted to Council as soon as possible. 

- CARRIED UNANIMOUSLY 

COMMUNICATIONS OR PETITIONS 

1. Appointment - Vice-Chairman: 
Family Court Committee 

City Council on February 19, 1974, when dealing with the 
appointment of a Chairman and Deputy Chairman for the Family 
Court Committee, re-appointed Mrs. Helen McRae, Chairman, and 
asked that the Committee recommend to Council a Deputy Chairman. 

Subsequently, a letter was received from the Chairman of the 
Committee recommending that Council appoint Mrs. K.E. Meredith as 
Deputy Chairman. 

MOVED by Aid. Pendakur, 

THAT the foregoing recommendation of the Family Court 
Committee be approved. 

- CARRIED UNANIMOUSLY 

2 . Sponsorship of Dinner 

Under date of June 17, 1974, the Vancouver Women's Field 
Hockey Association submitted a letter requesting Council host 
a dinner in honour of the visit of an English touring women's 
field hockey team. 

MOVED by Aid. Pendakur, 

THAT the request by the Vancouver Women's Field Hockey 
Association for the City to host a dinner, be received. 

- CARRIED UNANIMOUSLY 

3. Registration Period re Voters' 
List: Use of Library Facilities 

The Council noted the following letter from the City Clerk 
dated June 17, 1974, concerning the registration period for the 
Voters' List: 

"The registration period in respect of the 1971^. 
Voters' List, and when the List is available for 
examination, is August 8th, to and including August 21st, 
of this year. This registration has taken place for 
many years in the Voters' List Office at Broadway 
and Yukon Streets. 

To make the registration more available throughout 
the City, it is proposed that the facilities of the 
Main Library and its branches, numbering 11 in all and 
located in most areas of the City, be used. 

Mr. M. P. Jordan, Director of the Vancouver Public 
Library, has been most co-operative and is prepared 
to make the library facilities and required staff available. 

As this proposal represents an extension of the 
existing service and would cost approximately $500.00 
for the printing of additional resident Voters' Lists 
through the Data Processing Division, the matter is 
submitted to the Council for consideration and if 
approved, authorization of the required expenditure 
from the Finance contingency account. " 

cont ' d. . . . 
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COMMUNICATIONS OR PETITIONS (cont'd) 

Registration Period re Voters' List: 
Use of Library Facilities (continued) 

MOVED by Aid. Pendakur, 

THAT authorization of the required expenditure of approximately 
$500.00 be approved for the purpose of extending the existing Voters' 
registration facilities and required funds be appropriated from 
Contingency Reserve. 

- CARRIED UNANIMOUSLY 

4. Old Crystal Pool: C.A.S.A. 
Grant Request 


Council noted a letter from the Park Board dated May 29, 1974, 
on the matter of a Policy Report on Park Board Swimming Pools and 
also concerning a previous grant request by the Canadian Amateur 
Swimming Association re the use of Crystal Pool. 

MOVED by Aid. Pendakur, 

THAT, at the request of the City Clerk, this matter be tabled 
to the next meeting of Council pending distribution of the Policy 
Report referred to in the Park Board's letter. 

- CARRIED UNANIMOUSLY 

5. R.C.M.P. Property - 
3875 Point Grey Road 

Council considered the following letter from the Park Board 
dated June 11, 1974: 

"ihe following is an exoeipt frcm tlie last neeting of the 
Board held on June 10, 1974: 

. . . ' R.C.M.P. Property - 3875 Point Grey Itoad 

The Honourable J.E. Dube, Minister of Public Works, 
in a letter dated May 21, 1974, advised that he will 
be contacting the City of Vancouver to negotiate 
the di^x>sition of this and other property of matUcLI 
interest. 

Board iteitiaers discussed a report prepared by the 
Director of Planning and Development dated JUne 7, 
1974, reoonmending that aoguisition of the R.C.M.P. 
property be pursued. Oantdssioner Brown noted that 
Alderman Gibson has been appointed to negotiate with 
the Minister of Public Works for this prxDperty. 

It was regularly moved and seconded, 

RESCLVED: That the Pcurk Board again advise 

City Council of its desire to acquire 
this waterfront R.C.M.P. property and 
that a Board monnber be e¥>pointed to 
enter into negotiations with Alderman 
Gibson for acquisition of this valuable 
property immediately .' 

- Carried." 

MOVED by Aid. Volrich, 

THAT the letter from the Park Board be received and approval 
be given to the request to appoint a Board member to enter into 
negotiations with Alderman Gibson for acquisition of 3875 Point 
Grey Road, it being understood that the representatives will be 
reporting to Council on the matter. 


- CARRIED UNANIMOUSLY 


65G 


Regular Council, June 25, 1974 

COMMUNICATIONS OR PETITIONS (cont'd) 

6. Subdivision of 2893-95 
Point Grey Road 


The Council noted the following resolution of the Save Our 
Parkland Association as contained in a letter from the organization 
dated June 17, 1974: 

" In yUm of the x«o«nt deolslon of the Qouxt of kpp%tl ovvnniling 

the pefuaaO. of the City Appzovlng Officer to approve suMlvlslon of 
property at 2893-95 Point Grey Road, 

Be it resolved that i 
Save Our Parkland Association strongly urs^ Oity OouncH of Vancouver 
to procede forthwith to acq[uire this pro^rty before any construction 
couences by 

(a) purchase at a reasonable prioe, or, falling this, 

(b) expropriation, which will provide fbr an arbitrated price." 

With the agreement of Council, Commissioner DuMoulin, a 
member of the Association, addressed the Council suggesting that 
the City acquire the property and, failing negotiations, 
expropriation procedures be carried out. 

MOVED by Aid. Rankin, 
THAT 

(i) the Director of Legal Services apply for a Stay of 
Execution regarding the decision of the Court of 
Appeal and file Notice of Appeal to the Supreme 
Court of Canada re the property at 2893-95 Point 
Grey Road; 

(ii) the Board of Administration be directed to submit 
a full report on this property; 

(iii) the Director of Planning be requested to take the 
required action on lot sizes to ensure no further 
subdivisions in the area. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt, 

THAT the Mayor appoint a member of Council and, with the 
assistance of the Save Our Parkland Association, discuss with 
the owner the possiblity of acquiring the property at 2893-95 
Point Grey Road. 

- CARRIED 

(Alderman Rankin voted against the motion) 

7. Leases: Canem Systems Limited and 
West Coast Salvage & Contracting 

The Council noted a letter from Canem Systems Limited dated 
May 28, 1974, requesting a short extension of its present rental 
agreement of the property located at 895 West 6th Avenue. Notice 
to Vacate by June 30, 1974, has already been given, however, 
because of the strike by local construction trades, Canem Systems 
Limited is unable to relocate to their new building. 

Mr. Sutcliffe, the Development Consultant, addressed the 
Council and advised that both he and the City Engineer recommended 
as follows : 

cont ' d. . . . 
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COMMUNICATIONS OR PETITIONS (cont'd) 

Leases : Canem Systems Limited 
and West Coast Salvage and 
Contracting (continued) 

"(a) With respect to Canem Systems Ltd., the Property 
Department, the City Engineer and the Development 
Consultant to negotiate an extension beyond 30th 
June, 1974, as soon as the construction trades 
strike is terminated, with the objective of having 
Canem Systems Ltd, , vacate at the earliest date 
possible, having in mind the requirements of the 
City Engineer with respect to grading and instal- 
lation of services. 

(b) That the Property Department, the City Engineer and 
the Development Consultant be authorized to meet 
with West Coast Salvage and Contracting as soon as 
the construction trades strike is terminated to 
determine the earliest possible date for vacant 
possession of the property, the objective being 

to hold to the 31st October, 1974, date, but if 
that is not possible, the earliest date consistent 
with the 1974-75 Winter Works Program. 

(c) The Property Department, the City Engineer and the 
Development Consultant to report back to City 
Council on the outcome of these negotiations." 

MOVED by Aid. Bowers, 

THAT the foregoing recommendations of the City Engineer and 
the Development Consultant be approved. 

- CARRIED UNANIMOUSLY 

UNFINISHED BUSINESS (cont'd) 

Training Policy and Program 

At the Council meeting on June 11, 1974, when considering the 
Board of Administration report (Personnel Matters) respecting the 
Training Policy and Program, the Council deferred consideration 
pending the hearing of a delegation from Vancouver Municipal and 
Regional Employees' Union. 

Pursuant thereto, Mr. Derby representing the Union spoke in 
support of the report, except he suggested that the position of 
Personnel Officer II referred to in the report be filled on a 
permanent basis. The Board of Administration is recommending 
against filling the position at this time but re-assessing the 
matter in six months. 

MOVED by Aid. Marzari, 

THAT the following recommendations as contained in the Board 
of Administration report of June 7, 1974, be approved: 

(a) That the Training Policy be approved; 

(b) That the amended Personnel Regulation No. 248 - 
Training be approved; 

(c) That in addition to currently approved training staff 
salaries, the amount of $5,340 be approved for 1974 
City-wide training activities; 

(d) That the alteration of the space at the Stanley Park 
Pavilion be undertaken after an agreement, approved 
by Corporation Counsel has been entered into between 
the City and Parks Board, at an estimated cost of 
$24,809, including furnishings; 

(e) That funds in the amount of $4,4 00 be approved for 
the purchase of training equipment. 

- CARRIED UNANIMOUSLY 
cont'd. . . . 
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UNFINISHED BUSINESS (Cont'd) 

Training Policy and 
Program (continued) 

MOVED by Aid. Marzari, 

THAT authority be granted to fill the position of Personnel 
Officer II, Training Section, established by City Council on 
November 20, 1973, on a permanent basis. 

- LOST 

(Aldermen Bowers, Harcourt, Linnell, Massey, Pendakur, Rankin, 
Volrich and Mayor Phillips voted against the motion) 

MOVED by Aid. Pendakur, 

THAT the following statement and recommendation of the Board 
of Administration contained in the report of June 7, 1974, be 
approved : 

"Your Board is not prepared to recommend filling the 
position of Personnel Officer II at this time, but 
RECOMMENDS that the requirement for this position 
be reassessed six months after the Division moves into 
the new facility. Meanwhile, your Board RECOMMENDS 
that an amount of $2,000.00 be added to the Personnel 
Services Department budget to provide for temporary 
assistance from time to time to assist in providing 
courses. Funds are available for this in the Departmental 
salary budget." 

- CARRIED UNANIMOUSLY 

Park Board Reorganization 

City Council on June 11, 1974, when considering Clause 3 of 
the report of the Standing Committee on Finance and Administration 
dated May 23, 19 74, received a letter from the Vancouver Municipal 
and Regional Employees' Union requesting deferment of this Clause 
to permit the Union an opportunity of considering the matter. 
Council referred the Clause to the Board of Administration for 
discussion with the Union for report back. 

With the agreement of Council, Mr. Ross, representing the 
Union, spoke to the matter and suggested that the Ice Rink 
Co-ordinator and the Administrative Assistant positions not be 
abolished as is recommended in the report. Mr. Ross advised 
that the Union is reserving its position on this whole matter. 
He requested that when major personnel matters are considered 
at the Committee level, the Union be invited to be present. 

Commissioner Ryan reported orally on the matter, generally 
supporting the comments made by the Union regarding the two 
positions referred to in the previous paragraph, but suggested 
that the title and functions of the two Area Recreation Managers 
may be subject to change when the study of the Park Board 
Recreation Department by the Director of Social Planning is 
completed. 

MOVED by Aid. Bowers, 

THAT recommendations A to H, with the exception of D(ii), as 
contained in Clause 3 of the Finance and Administration report 
dated May 23, 1974, be approved, on the understanding that the 
title and functions of the two Area Recreation Managers referred 
to in recommendation A(vi), may be subject to change upon 
completion of the study of the Park Board Recreation Department 
by the Director of Social Planning. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Pendakur, 

THAT with respect to recommendation D(ii) in the Finance and 
Administration report dated May 23, 1974, the Ice Rink Co-ordinator 
position be approved for the balance of the year. 

- CARRIED UNANIMOUSLY 

The Council recessed at 3:40 p.m. and, after an 'In Camera' 
meeting in the Mayor's Office, reconvened at 4:55 p.m. in open 
session in the Council Chamber. 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS 

A. Fire Safety in Highrise 
Buildings 

The Council considered a Board of Administration report dated 
June 13, 1974, containing a report of the Special Committee 
appointed re Fire Safety in Highrise Buildings. 

The Special Committee recommended as follows : 

"RECOMMENDS that Council take not further action at this 
time to amend Building By-law No. 4702, with respect to 
the requirements for sprinkler protection in high office 
buildings ; 

FURTHER RECOMMENDS that Council instruct the City Building 
Inspector to bring to its attention any changes to the 
requirements for fire safety in high buildings that 
appear in future editions or revisions of the National 
Building Code of Canada." 

A Board of Administration report dated May 30, 1974, 
containing recommendations of the Fire Chief on the same topic 
was also noted. 

The Fire Chief recommends that City Council 

"Redefine office high rise buildings to be any type which 
exceeds 75 feet; 

Incorporate into the City By-law, a By-law requiring all 
office high rise buildings to conform to Measure (A) of 
the National Building Code." 

In considering the aforementioned reports, the Council noted 
a resolution of the City of Hamilton on the subject matter which 
had been deferred by Council on April 2nd, pending receipt by 
Council of the recommendations of the Special Committee previously 
mentioned . 

Mr. John Davies, as Chairman of the Special Committee, the 
Fire Chief and the City Building Inspector each addressed the 
Council on the matter. 

MOVED by Aid. Volrich, 

THAT the following recommendation of the Fire Chief as 
contained in the Board of Administration report of May 30th, 
be approved : 

"That City Council redefine office high rise buildings 
to be any type which exceeds 75 feet." 

- CARRIED 

(Aldermen Marzari and Massey voted against the motion) 

MOVED by Aid. Volrich, 

THAT the following recommendation of the Fire Chief as 
contained in the Board of Administration report of May 30th, 
be approved, after amendment as follows: 

"That City Council incorporate into the City By-law, a 
By-law requiring all new office high rise buildings to 
conform to Measure (A) of the National Building Code." 

- CARRIED 

(Mayor Phillips, Aldermen Marzari and Massey voted against the motion.) 

(Underlining indicates 
amendment) 


cont'd. . . . 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

Fire Safety in Highrise 
Buildings (continued) 

MOVED by Aid, Rankin in amendment, 

THAT the word "new" as contained in Alderman Volrich's 
motion be struck out. 

- LOST 

(Aldermen Bowers, Harcourt, Linnell , Marzari, Massey, 
Pendakur, Volrich and Mayor Phillips, voted against 
the motion) 

MOVED by Aid, Volrich, 

THAT a Committee be appointed by the Board of Administration 
to report back to Council on procedures for existing highrise 
buildings meeting the proposed highrise fire protection standards, 

- CARRIED UNANIMOUSLY 

MOVED by Aid, Pendakur, 

THAT the letter from the City of Hamilton dated March 27, 1974, 
asking endorsation of its Council's resolution re installation of 
automatic sprinklers in all highrise buildings, be received, 

- CARRIED UNANIMOUSLY 


B, Request for the Use of the Granville 
Mall and Street Closures in the 
Central District 


The City Engineer submitted the following report under date 
of June 21, 1974: 

"The Folkfest '74 Committee, 1525 West 8th Avenue, request permission to 
stage a Folk Festival on Granville Mall from Georgia Street to Nelson Street on 
Monday, July 1, 1974- from 12;00 noon to 9:00 p.m. The Committee also requests 
that Robson Street and Smlthe Street from the lane west of Granville Street to 
the lane east of Granville Street be closed to vehicular traffic for the same 
period. 

The Festival events will consist of approximately sixty-five ethnic song and 
dance folk groups performing on two stages which will be located on Granville 
Street north of Robson Street and north of Smlthe Street. The folk performances 
id.ll be followed by street dancing throughout the day. In addition, there will 
be a display by Vancouver artists and craftsmen and the sale of ethnic foods. 

Transit service will be affected by the street closuresj however. Bo Co I^jrdro 
have agreed to re-route their buses. There are no objections from a Traffic 
Engineering standpoint and the Police Department will provide special attention 
for the event. 

The Granville Mall Committee has no objections to the proposal. 

The area of the Mall to be used for the Festival has the curbs and transitway 
completed on two and one-half blocks, except at the intersections. The Cily's 
contractor. Jack Cewe Ltd., imder an agreement with the I.B.E.W. , resumed electrical 
work on the Mall on June 17, 1974; however, pickets from the Oppenhelmer Tenants 
Association appeared on June 18 to protest the resumption of work. As a result the 
I.BoE.W. workers walked off the job. When the contractor Is able to resume work he 
will try to complete as much of the Mall as possible for the event. 

If the Folkfest is staged on the Mall the work outlined below must be under- 
taken to make the area suitable for the event. The estimated cost of this work is 
$2,000-^3,500 depending on the work the Mall contractor is able to complete prior 
July 1. The Folkfest '74 Committee have agreed to pay up to $2,000 to cover the 
cost of cleaning up the area; the remaining amount is available from the Granville 
Mall Contingency fund, account number 0525/1260. 


cont'd. 
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Item No. l\. cont'd 

Mr. Burton is presently $1,552.70 in arrears in rental 
payments and has therefore been given notice to quit 
effective June 30, 1970. Attempts to obtain payment of 
the arrears without legal action have failed." 

Your Board 

RECOMMENDS that the Corporation Counsel be authorized to take what- 
ever steps are necessary to collect the rental arrears of $1,552.70. 

CONSIDERATION 


5. Cleanup of Pour City Lots by the 

Action Committee For Unemployed Youth 

Your Board has received the following report from the 
Director of Finance. 

"The Action Committee For Unemployed Youth has billed 
the City for $298.56 for their work in cleaning up 
lots 1L|., 15, 16, 17 Block 266 in the Kitsilano area. 
The amount was calculated by the Committee using an 
hourly rate of pay of $3.05 plus a lump sum of $20.00 
for some young neighbourhood children who helped. The 
Action Committee did this cleanup without any authoriza- 
tion from the City. 

Under normal circumstances the City would have at some 
time during the summer sent in a sanitation truck and 
done a normal cleanup on these properties at an approx- 
imate cost of $25.00. The Unemployed Youth group did 
an abnormal amount of work (i.e. cutting down all the 
grass) which resulted in a very large pile of material 
which the City has since removed at a cost in excess 
of $25.00. This means that the group did not save 
the City any money even though the final result may be 
more attractive. 

Considering the large number of City owned lots in 
Vancouver and the precedent that would be set, your 
officials cannot recommend any payment to the Action 
Committee For Unemployed Youth for their unauthorized 
cleanup of the four lots in Kitsilano." 

Your Board submits the above report of the Director of Finance for 
Comcil CONSIDERATION. 

(Circulated for the information of Council is copy of letter from 
the Action Committee for Unemployed Youth dated May 25th, and a 
letter from Kitsilano Area Resources Council.) 


FOR ADOPTION SEE PAGE(S)....7^^ 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

Request for the Use of the Granville 
Mall and Street Closures in the 
Central District (continued) 


1. Construct hoarding to protect the public from the Vancouver Centre 
construction area south of Georgia Street. 

2. Fill various areas at intersections which have been prepared for 
concrete installation. 

3. Remove construction materials. 
U. Remove gravel and rubble. 

5. Cover light-pole foundations to reduce the 'trip' hazard. 

6. Fill areas around trolley pole foundations which are one foot below 
grade. 

Should Council approve the applicant's request to: 

(a) stage a Folk Festival on Granville Mall from Georgia Street to Nelson Street 
on Monday, July 1, 1974- from 12:00 noon to 9:00 p.m.; and 

(b) close to vehicular traffic, Robson and Smithe Streets from the lane west of 
Granville Street to the lane east of Granville Street on Monday, July 1, 1974. 
from 12:00 noon to 9:00 p.m. j 

such approval should be subject to the following conditions: 

1. The applicant enter into an arrangement satisfactory to the Director 
of Legal Services indemnifying the City and its Contractors against 
all claims or damages arising directly or indirectly from the proposed 
Folk Festival. Such indemnity to be in the form of Insurance in which 
the City of Vancouver and Jack Cewe Limited, and its Associated 
Companies are named insured. Also the insurance policy must contsdn 

a cross-liability clause. 

2. Access be provided for emergency vehicles. 

3. Costs of temporary traffic controls be borne by the applicant. 

4.. Cost of any additional street cleaning over and above normal street 
cleaning be borne by the applicant. 

5. Cost of providing any sanitary facilities be borne by the applicant. 

6. Cost of any 'special' electrical installations that may be required 
be borne by the applicant. 

7. Cost of making the Mall as suitable as possible for the event be borne 
by the applicant.up to a maximum of $2,000; any remaining costs to be 
charged to Granville Mall Contingency account number 0525/1260. 

8. Any electrical fittings on the street be approved by the City Engineer. 

9. Licences required by the Department of Permits and Licences be obtained 
prior to the Festival. 

10. All food concessions be approved by the Medical Health Officer." 


MOVED by Aid. Pendakur , 

THAT the request of the Folk Fest '74 Committee be approved 
subject to the conditions as detailed in the foregoing report of 
the City Engineer; 

FURTHER THAT the prevailing policy regarding the sale of 
food on City streets, be re-affirmed. 

- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

C. Street Closure - Broadway from 

MacDonald Street to Waterloo Street 

The City Engineer submitted the following report under date 
of June 21, 1974: 

"Mr. N. Zapantls of the Hellenic Community of Vancouver, 4.500 Arbutus Street 
requests that Broadway from Macdonald Street to "Waterloo Street be closed to 
vehicular traffic on Sunday, June 30, 1974. from 5:00 p.m. to 12:00 midnight. 

The piirpose of the closure is to provide an area where street dancing and 
stage performances may be held. It is also proposed to set up outdoor cafes and 
to display handicrafts within the closed area. 

Transit service will be affected by the street closure; however, B.C. Hydro 
have agreed to re-route their buses. There are no objections from a Traffic 
Engineering standpoint. 

Should Council approve the applicant's request to close to vehicular traffic 
Broadway from Macdonald Street to Waterloo Street on Sunday, June 30, 1974- from 
5:00 p.m. to 12:00 midnight; such approval should be subject to the following 
conditions: 

1. The applicant enter into an arrangement satisfactory to the 
Director of Legal Services indemnifying the City against all 
claims or damages arising directly or indirectly from the 
proposed closure. Such indemnity to be in the form of 
Insurance in which the City of Vancouver is named insured. 

2. Access be provided for emergency vehicles. 

3. Costs of temporary traffic controls be borne by the applicant. 

U' Costs of any additional street cleaning over and above normal 
street cleaning be borne by the applicant. 

5. Any electrical fittings on the street be approved by the City 
Engineer. " 

MOVED by Aid. Pendakur, 

THAT the request of the Hellenic Community of Vancouver be 
approved subject to the conditions as detailed in the foregoing 
report of the City Engineer; 

FURTHER THAT the prevailing policy regarding the sale of 
food on City streets, be re-affirmed. 

- CARRIED UNANIMOUSLY 

D. Temporary Closures of Alexander 
Street (Gastown) 


The City Engineer submitted the following report under date 
of June 21, 1974: 

"During the summer of 1973 The Gastown Merchants Association had 
permission to close Alexander Street to vehicular traffic every Sunday 
for a 'farmers market'. This particular event was one of a number that 
w«8 permitted in the Gastown area. 

We are advised by Mr. Al Bowen of the Gastown Merchants Association 
that they propose doing the same this year, commencing June 30, 1974. The 
proposal is to close Alexander Street to vehicular traffic, between 
Carrall and Columbia Streets. This closure would be effective from 9:00 a.m. 
to 8:00 p.m. each Sunday. Last year the period of time involved was from 
July 1st through September 30th. The applicants request that permission 
this year also be through to the end of September although they anticipate 
it will not be totally utilized. The reason for this is that they are 
negotiating for off-street space and should they finalize their arrange- 
ments during the summer, the faraers market would be moved to the off-street 
site. 

Transit is not affected by this closure and there are no objections 
to the proposal from a Police or Traffic Engineering standpoint. 


cont'd. 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

Temporary Closures of Alexander 
Street (Gastown) (continued) 

It is therefore RECOMMENDED that the Gastown Merchants Association be 
permitted to close to vehicular traffic, Alexander Street from Carrall Street 
to Columbia each Sunday during the time 9:00 a.m. to 8:00 p.m. and for the 
period June 30th to September 29th, 1974 for purposes of holding a 
Farmers Market. Such permission to be subject to the following conditionsi 

1. the applicants enter into an arrangement satisfactory to the Corporation 
Counsel indemnifying the City against any claims that may 

arise from holding the activity. 

2. the cost of temporary traffic controls be borne by the applicant. 

3. the cost of any street cleaning required over and above normal 
street cleaning be borne by the applicant. 

4. that licences required by the Department of Permits and Licences 
be obtained prior to the closure. 

5. any food concessions be approved by City Health Department. 

6. that the Gastown Merchants Association be responsible for providing 
supervision to ensure that vehicular access, for those merchants 
requiring the same, is provided and maintained." 

MOVED by Aid. Linnell, 

THAT the foregoing recommendations of the City Engineer be 
approved; 

FURTHER THAT the prevailing policy regarding the sale of 
food on City streets, be re-affirmed. 

- CARRIED UNANIMOUSLY 


The Council recessed at approximately 5:50 p.m. to reconvene 
in open session in the Council Chamber at 7:30 p.m. 


The Council reconvened in the Council Chamber at approximately 
7:30 p.m., with Mayor Phillips in the Chair and the following members 
present : 

PRESENT : Mayor Phillips 

Aldermen Bowers, Harcourt, Linnell, Marzari, 
Massey, Pendakur, Rankin and Volrich 

ABSENT: Alderman Gibson 

Alderman Hardwick 

DELEGATIONS AND UNFINISHED BUSINESS 

Collingwood Towers Senior 
Citizens Project 

City Council on June 11, 1974, agreed that a member of the 
Planning Department and a representative of the Collingwood United 
Church appear before this meeting of Council to discuss the delays 
encountered with the proposed senior citizens project on Harold 
Street near Joyce Road and Kingsway. 

Mr. Jarvis representing the Collingwood United Church addressed 
the Council and filed a brief giving details and history of the 
project and asking if Council would assist the organization in 
permitting this development to proceed without delay. 

cont ' d . . . . 
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DELEGATIONS AND UNFINISHED BUSINESS (cont'd) 

Collingwood Towers Senior 
Citizens Project (continued) 

Mr. Ron Youngberg, Associate Director - Area Planning, explained 
the reasons for the delay in processing the development and the 
involvement of the Regional District Housing Division. 

MOVED by Aid. Harcourt , 

THAT this matter be referred to the Chairman of the Housing 
Committee for discussion with the Greater Vancouver Regional District's 
Director of Housing and representatives of the Collingwood United 
Church in an endeavour to bring this matter to a successful 
conclusion . 

- CARRIED UNANIMOUSLY 

Variety Club Telethon 

Council on May 7, 1974, agreed to hear a delegation from the 
Variety Club Telethon requesting a grant of $13,000 in connection 
with the Telethon held last February, 1974. 

Mr. Barnett addressed the Council and requested the matter 
be tabled until a full Council is present. 

Council agreed to leave this matter with the City Clerk to 
raise the question and arrange for the delegation at the 
appropriate time. 
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Damage to Property - 
1915 East Georgia Street 

Council on June 11, 1974, agreed to hear a delegation from 
Mr. Vogel, Counsel for Mr. and Mrs. Sokugawa, concerning damage 
to their property at 1915 East Georgia Street. 

Mr. Vogel addressed the Council, referred to his letter of 
May 27th, and asked Council to exercise discretion and pay the 
claim in respect of damage to Mr. and Mrs. Sokugawa ' s home. 

Council noted a report from the Director of Legal Services 
dated June 19, 1974, containing a niamber of suggestions re payment. 

MOVED by Aid. Volrich, 

THAT the claim of Mr. and Mrs. Sokugawa in the amount of 
$7,452.85 be approved without prejudice and without admission' 
of liability; 

FURTHER THAT the Provincial Government be again requested to 
compensate the City for the amount involved ; 

AND FURTHER THAT the Director of Legal Services be authorized 
to negotiate a settlement in the matter of costs. 

- CARRIED UNANIMOUSLY 

BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

E. BOARD OF ADMINISTRATION 

GENERAL REPORT, June 21, 1974 

Works & Utility Matters 
(June 21, 1974) 


The Council considered this report which contains five 
clauses identified as follows: 

CI. 1: High Water Mark at Yale Street and Windermere Street 
adjacent to C.P.R. Right-of-Way in Hastings Townsite 
CI. 2: Easement through Finning Tractor Property 
CI. 3: Reconstruction of Manholes and Sewerage System 
Modifications in Still Creek and Vivian Creek 
Drainage Areas 

cont ' d. . . . 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

Works & Utility Matters 
(June 21, 1974) (continued) 

CI. 4: Tender No. 742 - Curbs and Pavements on Sundry 
Streets 

CI. 5: Roadmarking Paint - Tender No. 55-74-1 
The Council took action as follows: 

MOVED by Aid. Pendakur , 

THAT the recommendations of the Board of Administration 
contained in Clauses 1 to 5 inclusive, be approved. 

- CARRIED UNANIMOUSLY 

Building & Planning Matters 
(June 21, 1974) 


The Council considered this report which contains two 
clauses identified as follows: 

CI. 1: Strata Title Application - New Construction, 
2330 Maple Street (Erwin Radke) 

CI. 2: Strata Title Application - Non-Residential 

Conversion, 3456, 3458, 3468 and 3470 Dunbar 

The Council took action as follows: 

Strata Title Application - New 
Construction at 2330 Maple Street 
(clause 1) 


MOVED by Aid. Pendakur, 

THAT the application of Erwin Radke Construction, under the 
Strata Titles Act re new Apartment Construction at 2 3 30 Maple 
Street, be approved, subject to application of relevant By-laws. 

- CARRIED UNANIMOUSLY 

Strata Title Application - Non- 
Residential Conversion at 3456, 
3458, 3468 and 3470 Dunbar Street 
(Clause 2) 


MOVED by Aid. Bowers, 

THAT the application of Boughton and Company under the Strata 
Titles Act re non-residential conversion of 3456, 3458, 3468 and 
3470 Dunbar Street, be approved; 

FURTHER THAT the resolution of Council dated June 26, 1973, 
be amended whereby the policy set out therein shall not apply to 
non-residential premises being converted for non-residential 
purposes . 

- CARRIED UNANIMOUSLY 

Finance Matters 


The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: City of Vancouver Debenture Borrowing for 1974-75 
CI. 2: Additional Staff - Home Care Project 
CI. 3: Rental of Stage Lighting Equipment Units to Theatre 
in the Park and Shakespeare in the Park 

The Council took action as follows 


cont ' d . 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 


Finance Matters 
(June 21, 1974) (continued) 

MOVED by Aid. Volrich, 

THAT the recommendations of the Board of Administration 
contained in Clauses 1 and 2 be approved. 

- CARRIED UNANIMOUSLY 

Rental of Stage Lighting Equipment 
Units to Theatre in the Park and 
Shakespeare in the Park (Clause 3) 

MOVED by Aid. Volrich, 

THAT the recommendation of the Theatre Manager 
contained in this Clause be approved. 

- CARRIED UNANIMOUSLY 

Personnel Matters 
(June 21, 1974) 


The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Meeting with Federal Department of Justice on 
'Breath Alcohol Tests' - Ottawa Attendance: 
E.J. Fennell, Health Department 

CI. 2: Leave of Absence with Pay - Fireman Babcock 

CI. 3: Student Summer Employment - SWEEP '74 

The Council took action as follows: 

MOVED by Aid. Pendakur, 

THAT the recommendations of the Board of Administration 
contained in Clauses 1 and 2 be approved. 

- CARRIED UNANIMOUSLY 

Student Summer Employment 
SWEEP '74 (Clause 3) 

MOVED by Aid. Rankin, 

THAT this Clause be referred to the Standing Committee on 
Social Services to discuss the matter with Vancouver Municipal 
and Regional Employees' Union and the Canadian Union of Public 
Employees . 

- CARRIED UNANIMOUSLY 

It was suggested that Alderman Bowers, Chairman of the Finance 
Committee may wish to attend the Committee meeting when it considers 
the foregoing matter. 

Property Matters 
(June 21, 1974) 

The Council considered this report which contains three clauses 
identified as follows: 

CI. 1: Acquisition for Senior Citizens' Housing Project 

Lot 10, Block 2, N.W.'s Section 24, T.H.S.L., Known 

as 2912 Venables Street 
CI. 2: Acquisition for Park Site #26 - Lot 92, Blocks 1 & 2, 

D.L. 311, 565 S.W. Marine Drive and Lot 93, Blocks 1 

& 2, D.L. 311, 575 S.W. Marine Drive 
CI. 3: Lot 63, North of Right-of -Way , D.L. 258 and 329, 

Situated S/S of S.E. Marine Drive, East of Jellicoe 

The Council took action as follows: 

MOVED by Aid. Pendakur, 

THAT the recommendations of the Board of Administration 
contained in Clauses 1, 2 and 3, be approved. 

- CARRIED UNANIMOUSLY 
(Alderman Marzari voted against Clause 3) 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

F . DEPARTMENT GENERAL REPORT 
June 21, 1974 


Works & Utility Matters 
(June 21, 1974) 


Sewer Separation on Private Property 

MOVED by Aid. Volrich, 

THAT the recommendations (i) and (ii) of the City Engineer 
and the Director of Permits and Licenses contained in this report 
be referred to the Standing Committee of Council on Finance and 
Administration for consideration. 

- CARRIED 

(Alderman Bowers voted against the motion) 

MOVED by Aid. Bowers, 

THAT recommendation (iii) of the officials as contained in the 
report be approved. 

- CARRIED UNANIMOUSLY 


At this point Mayor Phillips left the meeting and Alderman 
Linnell took the Chair. 


Social Services & Health Matters 
(June 21, 1974) 

Steam Baths - By-Law Amendment 

MOVED by Aid. Harcourt, 

THAT the recommendations of the Director of Permits & Licenses 
contained in this report with respect to Steam Baths - By-law 
Amendment be approved. 

- CARRIED UNANIMOUSLY 

Building & Planning Matters 
(June 21, 1974) 


The Council considered this report which contains five clauses 
identified as follows: 

CI. 1: Proposed Zoning By-law Amendments for both sides of 

Granville Street, between Drake and Cordova Streets 
CI. 2: Development Permit Application No. 64577 - 1015 

West 7th Avenue 
CI. 3: 5392 Victoria Drive (N/E Corner Victoria Drive and 

38th Avenue) - Development Permit Application No. 66506 
CI. 4: Development Permit Application No. 65010 - 

1081 West 8th Avenue 
CI. 5: Request to Keep a Maximum of Six Horses on Site at 

7025 Balaclava Street - Development Permit Application 

No. 61408 

The Council took action as follows: 

MOVED by Aid. Bowers, 

THAT the recommendations of the Director of Planning contained 
in Clauses 1, 3, 4 and 5 be approved. 

- CARRIED UNANIMOUSLY 
cont 'd. . . . 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (Cont'd) 

Building & Planning Matters 
(June 21, 1974) Cont'd 

Development Permit Application 
No. 64577 - 1015 West 7th Avenue 
(Clause 2) 


Council was advised that the applicant is no longer interested 
in this project and therefore wishes his Development Permit 
Application to be cancelled. 

MOVED by Aid. Bowers, 

THAT this Clause be received for information and no further 
action be taken thereon. 

- CARRIED UNANIMOUSLY 

Fire & Traffic Matters 
(June 21, 1974) 


Closure of Robson St. Between Howe 
and Hornby Street 

MOVED by Aid. Pendakur, 

THAT the recommendation of the City Engineer contained in 
this report with respect to Closure of Robson Street Between Howe 
and Hornby Street, be approved. 

- CARRIED UNANIMOUSLY 


G. Report of Standing Committee 
on Waterfront, June 6, 1974 

The Council considered this report of the Committee which 
contains two clauses identified as follows: 

Cl. 1: Development Permit Application No. 66462 
CI. 2: Proposed Sign By-Law 

The Council took action as follows: 

MOVED by Aid. Massey, 

THAT the recommendations of the Committee contained in Clause 
1 be approved, and that Clause 2 be received for information. 

- CARRIED UNANIMOUSLY 

H. Part Report of Standing Committee 
on Social Services, June 6, 1974 


The 

Council considered this report of the Committee which 

contains 

eight clauses identified as follows: 

Cl. 

1 

: Mental Patients' Association - Permits for 



Halfway Houses 

Cl. 

2 

Rent Increase at Hampton Hotel, 124 Powell Street 

Cl. 

3 

First United Church - Grant Request 

Cl. 

4 

Youth Services Drop-in Centre, Granville Mall Area 

Cl. 

5 

Natural Gas Connections for Day Care Centres 

Cl. 

6 

Rent Increase - Cobalt Hotel, 917 Main Street 

Cl. 

7 

Lookout - Emergency Shelter and Services for Seniors 

Cl. 

8 

Hard to House Facility, 300 Block East Cordova Street 


The Council took action as follows: 


MOVED by Aid. Rankin, 

THAT Clauses 1, 2, 6, and 7 contained in the report of the 
Committee be received for information. 

- CARRIED UNANIMOUSLY 


Cont'd 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (Con.t'd ) 

Part Report of Standing Conunittee 

on Social Services, June 6, 1974 Cont'd 

First United Church - 
Grant Request 
(Clause 3) 


MOVED by Aid. Rankin, 

THAT Council approve a grant of $150.00 towards the $300.00 
cost of a bus trip and picnic for the .145 future residents of 
Oppenheimer Lodge. 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 

Balance of Report 

MOVED by Aid. Rankin, 

THAT the recommendations of the Committee contained in Clauses 
4, 5, and 8 be approved. 

- CARRIED UNANIMOUSLY 

I. Report of Standing Committee 
on Civic Development, 
June 6, 1974 


The Council considered this report which contains four clauses 
identified as follows: 

Cl. 1: Major Planning Reports Scheduled for 1974 

CI. 2: TEAG - Downtown Planning Study 

Cl. 3: Vancouver Heritage Advisory Board - 

Retention of Historic Buildings 
Cl. 4: False Creek Zoning 

The Council took action as follows: 

MOVED by Aid. Bowers, 

THAT the recommendations of the Committee contained in Clauses i 
3 and 4 be approved and that Clause 2 be received for information. 

- CARRIED UNANIMOUSLY 


J. Report of Standing Committee 
on Housing, June 11, 1974 

The Council considered this report which contains three clauses 
identified as follows: 

Cl. 1: Renovation and Operation of the Central and 
Ferry Hotels 

Cl. 2: Letters on Downtown Eastside Residential Facility 

and Grandview-Woodlands Single Women's Housing 
Cl. 3: Balmoral Hotel 

The Council took action as follows: 

Renovation and Operation of the 
Central and Ferry Hotels 
(Clause 1) 


MOVED by Aid. Harcourt, 

THAT the recommendations of the Committee contained in this 
Clause be approved. 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 


Cont ' d . . . . 


670 


Regular Council, June 25, 1974 20 

BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (Cont'd) 


Report of Standing Committee 

on Housing, June 11, 1974 Cont'd 

Balance of Report 

MOVED by Aid. Harcourt, 

THAT Clause 2 and 3 contained in the Committee's report be 
received for information. 


- CARRIED UNANIMOUSLY 

K. Report of Standing Committee 

on Social Services, June 13, 1974 

The Council considered this report which contains five clauses 
identified as follows: 


CI. 1: Ray-Cam Recreation Centre - Activity Room 
CI. 2: Lookout - Request for Funding 
CI. 3: St. Michael's Day Care - 409 East Broadway 
CI. 4: Day Care Operation at West End Community Centre 
CI. 5: Shaughnessy Lodge, 1298 West 10th Avenue - 
Rent Increases 


The Council took action as follows: 


Ray-Cam Recreation Centre - 
Activity Room, (Clause 1) 


MOVED by Aid. Bowers, 

THAT recommendations A and B of the Committee contained in this 
Clause be tabled until the discussions referred to in recommendation 
"C" have taken place. 

- LOST 

(Aldermen Harcourt, Linnell, Marzari, and Rankin 
voted against the motion.) 

MOVED by Aid. Rankin, 

THAT recommendations A and B of the Committee contained in this 
Clause be approved. 

- CARRIED 

(Aldermen Bowers, Massey, and Volrich voted against the motion) 


MOVED by Aid. Rankin, 

THAT recommendation C of the Committee contained in this 
Clause be received for information. 

- CARRIED UNANIMOUSLY 

Lookout - Request for Funding 
(Clause 2) 


MOVED by Aid. Rankin, 

THAT the recommendation of the Committee contained in this 
Clause be approved. 

- LOST 

(Aldermen Bowers, Linnell, Massey, Pendakur and Volrich 
voted against the motion.) 

Balance of Report 

MOVED by Aid. Rankin, 

THAT Clauses 3, 4, and 5 contained in the Committee's report 
be received for information. 

- CARRIED UNANIMOUSLY 


JUi\'18 1970 


CO 


CITY OF VANCOUVER 


SPECIAL COUNCIL 


JUNE 18, 19 70 


A Special Meeting of the Council of the City of Vancouver was 
held on Thursday, June 18, 19 70, in the No. 1 Committee Room, 
City Hall, at 9:30 a.m. 


PRESENT; 


His Worship the Mayor 

Aldermen Bird, Calder, Phillips, Rankin, 
Sweeney and Wilson 


ABSENT ; 


Alderman Adams (On Civic Business) 
Alderman Broome (Leave of Absence) 
Alderman Hardwick 

Alderman Linnell (On Civic Business) 


CLERK TO THE COUNCIL; 


R. Thompson 


BUSINESS 


MOVED by Aid. Bird, 
SECONDED by Aid. Rankin, 

THAT this Council resolve itself into a Court of Revision for 
the purpose of hearing complaints against the proposed assessments 
or the accuracy of frontage measurements, or any other complaint 
which persons interested may desire to make and which is by law 
cognizable by the Court, His Worship the Mayor in the Chair. 

- CARRIED 


COURT OF REVISION 

Pavements , Sidewalks , Curbs and 
Lanes on the Initiative - 
Schedule No. 393 


Schedule No. 39 3, submitted by the Assessment Commissioner, 
lists 2 pavement projects, 1 lane project and 5 sidewalk projects, 
all on the initiative. Of these, 2 sidewalk projects on Slocan 
Street west side, Venables to Parker and Napier to Charles, were 
defeated by petitions. 

MOVED by Aid. Bird, 
SECONDED by Aid. Phillips, 

THAT the Court finds the Special Assessment Roll, for 
Schedule No. 39 3 Local Improvements on the Initiative, to be 
correct insofar as the Court has jurisdiction under Section 511 
of the Charter. 

- CARRIED 

Pavements & Curbs, Lanes and Sidewalks 
by Petition - Schedule No. 394 

Delegations were heard by Council in regard to pavement 
projects Nos . 33, 35, 42 and 44, and in regard to sidewalk projects 
Nos. 51, 61 and 62. Counter-petitions, objecting to the works, 
were received in respect to Items 33, 42 and 61. A formal state- 
ment was received from the School Board to the effect that the 
Board feels the walkways are necessary in the interests of safety. 


Contd. 
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L. Report of the Standing Committee 
on Housing, June 11, 1974 

Housing Relocation Service 

The Chairman requested, and obtained permission to delete 
Recommendation D of the Committee from this report. 

MOVED by Aid. Harcourt, 

THAT Recommendations A, B, C, and E of the Committee contained 
in this report be tabled and the matter of relocation, housing 
registry and computer time he referred to the Board of Administration 
for report. 

- CARRIED UNANIMOUSLY 

M. Report of Standing Committee on 

Community Development, June 13, 1974 

The Council considered this report which contains two clauses 
identified as follows : 

CI. 1: Knight Road Area Delegation 
CI. 2: Thunderbird Neighbourhood Planning Project 
and City-Owned Land 

The Council took action as follows : 

Knight Road Area Delegation 
(Clause 1) 


MOVED by Aid. Volrich, 

THAT Recommendation (i) of the Committee contained in this 
Clause and the report of the Director of Finance dated June 17, 
1974, on Elimination of Property Owners Share of Local Improvement 
Charges Related to Widening of Knight Street, be tabled for 
consideration at a future full Council meeting. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Volrich, 

THAT Recommendations (ii) , (iii) , (iv) , and (v) of the 
Committee contained in this Clause be approved. 

- CARRIED UNANIMOUSLY 

Thunderbird Neighbourhood Planning 
Project and City-Owned Land 
(Clause 2) 


MOVED by Aid. Volrich, 

THAT the recommendations of the Committee contained in this 
Clause be approved. 

- CARRIED UNANIMOUSLY 


N. Report of Standing Committee 

on Social Services, June 13, 1974 

Commercial Rental Agencies 

MOVED by Aid. Rankin, 

THAT consideration of this report be tabled until Council 
has before it for consideration, a further report of the Standing 
Committee on Social Services on this matter. 


- CARRIED UNANIMOUSLY 
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O. Part Report of Standing Committee 
on Social Services, June 20, 1974 

Septic Tank for Day Care Centre at 
B.C. Hydro Sub-Station, 49th Avenue 
and Boundary Road 


MOVED by Aid. Rankin, 

THAT the recommendations of the Committee contained in this 
Clause with respect to Septic Tank for Day Care Centre at B.C. 
Hydro Sub-Station, 49th Avenue and Boundary Road, be approved. 

- CARRIED 

(Alderman Linnell voted against the motion.) 

P. Report of Standing Committee 

on Community Development, June 20, 1974 

Neighborhood Improvement Program 

During consideration of this report Council heard a delegation 
and brief from Mr. Larry Bantleman on behalf of the Downtown East- 
side Residents urging Council to not approve the recommendations of 
the Committee contained in the above report. (Council also noted 
a letter from the Downtown Eastside Residents Association, dated 
June 21, 1974 with respect to this matter.) 

MOVED by Aid. Marzari, 

THAT a further recommendation (j) be added to the Committee's 
recommendations as follows and approved: 

(j) Council request the Federal Government to reconsider 
its criteria, re: stability of neighborhood for 
eligibility for N. I. P. Programs. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Volrich, 

THAT Recommendations (a) to (i) of the Committee contained 
in this report be approved. 

- CARRIED UNANIMOUSLY 


Q. Report of Special Committee for 
1976 United Nations Conference, 
June 21, 1974 


Council noted the following report dated June 21, 1974 from 
Alderman Massey, Chairman of the Special Committee for 1976 United 
Nations Conference: 

"The Special Committee for 1976 United Nations Conference was 
formed to consider possible demonstration projects for the 
City of Vancouver that could be funded through the $100 million 
fund of the Federal Governir.ciit for Demonstration Projects. 
As well as myself as Chairman, the members of the Committee are : 

Alderman Pendakur 
Commissioner Ryan 
Park Commissioner Cowie 

Mr. Maurice Egan, Director of Social Planning 

Mr. G. H. Lawson, city Engineer 

Mr. P. D. Leckie, Director of Finance 

Mr. R. J. Spaxman, Director of Planning 

The Cominitteo has met on a number of occasions to consider 
suggestions for City of Vancouver Demonstration Projects, both 
from City staff and outside organizations. The Committee will 
continue to consider suggested projects as they are presented 
to them . 
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Report of Special Committee for 
1976 United Nations Conference, 
June 21, 1974 Cont'd. 


Last week, the Canadian Urban Demonstration Programme application 
was received and circulated to Council. The Ministry of State for 
Urban Affairs will be considering applications as they are received 
and for this reason, the applications for the City of Vancouver 
demonstration projects should be submitted as soon as possible. 

The projects fall into three categories: 

Category 1 — Recommended for Immediate Application 

False Creek - Area 6 Package 

The Committee recommends to Council that the False Creek - Area 6 
proposal be endorsed as a Demonstration Project. The False Creek 
Developjtient Team will prepare the application and submit it to 
the Committee for transmittal to Council for endorsation as soon 
as possible. 

Aquatic Improvement - False Creek 

The committee was allocated $15,000 for the hiring of consultants 
to work up proposals that the Committee felt had possibilities 
for Demonstration Projects. One such proposal was the clean-up 
of the water in False Creek through innovative methods which 
would produce significant results in a short period of time. 
The City Engineer is submitting concurrently, a report dated 
June 19th, 1974, which outlines in detail, the extent of the 
project . 

Category 2 — Recommended for Further Investigation and 

Report Back to the Special Committee re 1976 UN Conference 

Non-capital Methods of Improving Transportation 

This proposal would involve contacting employers in the Central 
Business District to obtain support in staggering work hours 
as well as determining innovative ways to set up an information 
system for car pooling. The Committee requested the Board of 
Administration to authorize $3,000 of the $15,000 for consultants, 
for the City Engineer to hire consultants to work up a firm 
proposal . 


Multi-Cultural Centre 

The committee originally rejected the idea of the multi-cultural 
centre as a City of Vancouver Demonstration Project as the centre 
would corranit the City to high on-going operating costs. It was 
felt that if the sponsors of the centre were willing to prepare 
the application, it would be referred back to the Committee for 
reconsideration . 

Installation of Secondary Suites 

This proposal would provir^'^ for more rental housing in the 
City almost immediately, by providing financial assistance 
for. people who wish to install secondary suites of a high 
stniiciard,' in their bonics. The Board of Adm i ii i .si iM t i on will 
assiist in wdik i nq up a propot^al for submission lo I lio 
Committee and Iheti t'ouiicil. 

Tr ansit Pr op osal s 

No progress has been made on any of the City of Vanoouvor ' s 
proposals ior transit as the City received no reply to the 
request to meet with the Minister with regard lo transit. It 
is my understanding that the Bureau of Transit ^orvicos is 
considering various transportation proposals for submis:"ion 
but they have not informed us as to the nature of these proposals. 
It is hoped that this matter will be pursued when the Minister 
and Mr. Parker return from their F^uropean tour. 


67a 4' 


Regular Council, June 25, 1974 24 

BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (Cont'd) 

Report of Special Committee for 
1976 United Nations Conference, 
June 21, 1974 Cont'd. 


Multi-purpose Facility - Haro Park 

The Conunittce felt that it would be more appropriate for the 
sponsors of the multi-purpose facility to submit the actual 
application to the Ministry of State for Urban Affairs. The 
sponsors were asked if they would be willing to prepare the 
application, in consultation with appropriate City staff, 
for submission to the Committee for endorsation and transmittal 
to Council for recommendation. The sponsors have indicated 
verbally that thoy are willing to prepare the application and 
this will be forwarded to Council for consideration after the 
Committee reviews it. 

Category 3 — Rejected 

There have been numerous projects presented to the Committee 
which have been eliminated because they do not fit the criteria 
or are inappropriate for further action. 

RECOMMENDATION : 

The Special Committee re Vancouver Demonstration Project for 
1976 United Nations Conference RECOMMENDS 

TBIAT Council endorse the following projects for immodinto sub- 
mission to th(^ Ministry of Slate for Urban AlLiirs as i'it\ oi 
Vancouver demonstration projects: 

False Creek - Area 6 Package 
Afp.iatic Improvement - False Creek 

FURTHER TBIAT the Coirmiittee report back to Council on the projects 
listed in Category 2." 

MOVED by Aid. Massey, 

THAT the Committee's recommendations contained in the above 
report be approved. 

- CARRIED 

(Alderman Rankin voted against the motion) 

Council also noted a report from the City Engineer dated 
June 19, 1974 detailing the proposed Demonstration Project - 
Aquatic Improvements-False Creek. 

MOVED by Aid. Massey, 

THAT the report of the City Engineer be received for information. 

- CARRIED 

(Alderman Rankin voted against the motion) 

R. Illegal Suites: 
Hardship Cases 

The Special Committee concerning Illegal Suites - Hardship 
Cases, submitted the following report under date of June 21, 1974: 

'The Committee of Officials has considered the following reqviests under 
the Policy established by Council concerning Illegal Suites - Hardship 
Cases, and reports as follows: 


Cont ' d 


675 


Regular Council, June 25, 1974 25 

BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (Cont'd) 

Illegal Suites: 
Hardship Cases Cont'd. 

(a) The following applications recominendecl for approval by the 
Sub -Commit tee be approved: 


Sylvia Makaroff (tenant), 4605 West 12th Avenue 
Elsa Jackson (owner), 2183 West 47th Avenue 
Oespina Pantelidis (owner), 123 West 12th Avenue 
John Brotherton (tenant), #7 - 305 West 11th Ayenue 


(b) the following applications be approved for one year from the date 
of this Resolution: 


Peter Ng (tenant), 1354 East 18th Avenue 
Balwant Singh Bapla (owner), 969 East 59th Avenue 
Abdul Rahemtula (owner), 737 East 21st Avenue 
Catherine Hirst (tenant), 35 West 17th Avenue 
Brenda J, Colling (tenant), 3550 West 1st Avenue 
Gurcharn Uattan (tenant), 1005 East 54th Avenue 


(c) the following applications be approved for six months from the 
date of this Resolution: 


Joseph & Linda Mason (tenants), 1303 East 26th Avenue 
Lachman S, Khangura (owner), 8050 Prince Edward Street 
Wan Ying Lew (owner), 1536 East Broadway 
James G, Darlington (tenant), 2532 East 16th Avenue 


(d) in respect to the above mentioned, the City Building Inspector be 

instructed to withhold enforcement action and to carry out the Policy 
as adopted by Council on December 17, 1963, and as amended by Council 
on November 10, 1964. " 


(e) the following applications be not approved: 


Ian Robert Gillis (tenant), 173 S, W, Marine Drive 
Alex N, MacDonald ( owner), 250 West 44th Avenue 
Thalman Lidder (owner), 332 East 38th Avenue 
Santokh Dhillon (owner), 4539 Beatrice Street 
Tarlochan Singh Ranu (owner), 783 West 62nd Avenue 
Harold Epp (owner), 1511 West 63rd Avenue " 

MOVED by Aid. Bowers, 

THAT reconunendations (a) , (b) , (c) , and (d) contained in 
the foregoing Special Committee report dated June 21, 1974 be 
approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers, 

THAT the applications detailed in recommendation (e) contained 
in the foregoing Special Committee report dated June 21, 1974 be 
approved for one year. from the date of this resolution. 

- CARRIED 

(Alderman Volrich voted against the motion.) 
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S. Development Permit Application 
5508 Tyne Street 


Council considered the following report from the Director 
of Planning and Supervisor of Property and Insurance: 

" A Development Permit Application (#67209) has been received for a 
single family development on Lot 20, Block 1, District Lots 36 & 49 
This property is within a potential housing site reported to City 
Council in June of 1973 . 

It is RECOMMENDED that the Supervisor of Property & Insurance be 
authorized to negotiate for the purchase of Lot 20, Block 1, Distri 
Lots 36 & 49 . " 

MOVED by Aid. Pendakur, 

THAT the recommendation of the Director of Planning and 
the Supervisor of Property & Insurance contained in the above 
report be approved. 

- CARRIED UNANIMOUSLY 


T. Report of Standing Committee 
on Civic Development, 
June 13, 1974 

Johnston Terminals 

MOVED by Aid. Massey, 

THAT the recommendations of the Committee contained in this 

report be approved. 

- CARRIED UNANIMOUSLY 

U. Custom Gaskets Ltd. - Request 
for Temporary Parking Spaces 

Council noted the following letter from Custom Gaskets Ltd. , 
requesting a number of temporary parking spaces in tiie City: 

" Custan Gaskets Ltd, as our name iitplies, has been manufacturing 
gaskets in Vancouver for ten years. Vfe also represent Lunkenheimer 
Canada Ltd . , a manufacturer of valves . 

Lunkenheimer Canada Ltd. have a mobile training unit v^ich demonstrates 
by Audio and Visual means the basic functions of the various types of 
valves. 

This unit is a valuable source of information for Engineering and 
Mechanical people involved in the handling of valves. 

The unit is available to our conpany for only three days in Vancouver . 
In order to make the best use of this time we are asKung tor your 
approval of the following parking spaces. 

(1) Wednesday, June 26th for Sandwell Engineers 
Tune: 8:30 A.M. to 12:00 Noon 

Southwest comer 1600 block Alberni at Cardero, 
First two parking spaces on South side facing East. 

(2) Wednesday, June 26th for Chenatic Engineers 
Time: 12:30 P.M. to 5:00 P.M. 

Two parking spaces on Ifest 2nd Avenue, 
1700 block next to Burrard facing Fast. 

Cont ' d 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (Cont'd ) 

Custom Gaskets Ltd. - Request 

for Temporary Parking Spaces, Cont'd 

(3) Thursday, June 27th for Wright Engineers 
Time: 9:00 A.M. to 12:00 Noon 

TwD parking meters West side 400 block 
Thurlow: Meter numbers 65-04-07 and 65-04-05 

(4) Thursday, June 27th for H.A. Simon Engineers 
Time: 12:30 P.M. to 5:00 P.M. 

Two parking meters T^st side 400 block Carrall 
Street; Meter numbers 53-04-09 and 53-04-11. 

(5) Friday, June 28th , again at H.A. Simon Engineers 
Time: 9:00 A.M. to 12:00 Noon 

Same two meters, numbers 53-04-09 and 53-04-11. 

The unit will return to our own parking lot each evening at 8431 
Main Street. 

The above information has been given to Mr. Murrav Kidner of the 
City Traffic Engineering Department. 

Custon Gaskets Ltd. will reimburse the City for any charges incurred 
in connection with the above requests. 

Trusting this matter will meet with your approval, " 

MOVED by Aid. Rankin, 

THAT the temporary parking spaces requested by Custom 
Gaskets Ltd. , and detailed above, be approved, subject to the 
requirements of the City Engineer. 

- CARRIED UNANIMOUSLY 

V. G.V.R.D. Matters 

There were no comments with respect to G.V.R.D. matters 
inaofar as the Regional District meeting for July 3, 1974 is concerned 

RISE FROM COMMITTEE OF THE WHOLE 

MOVED by Aid. Pendakur, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers, 
SECONDED by Aid. Volrich, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 

MOTIONS 

1. Confirmation of Acting-Mayor 
Tuesday, June 18, 1974 


MOVED by Aid. Pendakur, 
SECONDED by Aid. Volrich, 

THAT Alderman Geoffrey Massey be confirmed as Acting-Mayor, 
on Tuesday, June 18, 1974. 


- CARRIED UNANIMOUSLY 
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MOTIONS (Cont'd) 

Demolitions: Odium Drive/Kitchener Street 

Consideration was again given to the matter of Demolition 
of Houses: Odium Drive/Kitchener Street. A delegation of 
residents appeared and expressed their concern re demolition 
of this housing which they are renting and requested Council 
to take immediate action to assist them in this matter. 

Council noted a letter on this matter from the Director of 
Legal Services, dated June 20, 1974 wherein he stated: 

"At its meeting on Jtine 11th the Council passed the 
following motion: 

'THAT the Corporation Counsel and the Director 
of Planning report to Council in two weeks on 
interim measures for a temporary period, to prevent 
the demolition of residential properties in the 
area Clark Drive to the Industrial-zoned boundary 
East of Clark, Hastings to Broadway.' 

Within the time specified in this motion it has not 
been possible for the Director of Planning and myself 
to get together on this subject. However, I have 
indicated in the past that an applicant for a demoli- 
tion permit is entitled to receive the same where he 
complies with by-law requirements. I know of no exist- 
ing legislation that would allow us to prohibit demoli- 
tion "as an interim measure for a temporary period"." 

Mr. Freedman, representing Koffman Foods, advised Council of 
certain proposals made by his company to the tenants, to assist 
them in relocating. He expressed concern because of vandalism to 
the empty house at 1416 Kitchener Street. 

Council advised the delegation that in view of the Director 
of Legal Service's comments, the City is unable to prevent 
demolition of these particular houses. 


2 . Demolition of Rental Units 

On June 11, 1974, Alderman Rankin gave notice of the following 
motion seconded by Alderman Marzari: 

MOVED by Aid. Rankin, 
SECONDED by Aid. Marzari, 

THAT WHEREAS a great number of demolitions of rental units 
are taking place to make way for new condominiums and other 
developments ; 

AND WHEREAS most of these units are tenanted by people on 
limited incomes; 

AND WHEREAS the new accommodation that is boini] built: in 
these areas is rented at prices well beyond the means of these 
citizens ; 

THEREFORE BE IT RESOLVED THAT this Council instruct the 
Director of Legal Services to prepare the necessary By-law 
allowing the City Council to have discretionary powers to prevent 
the demolition of housing which affords accommodation for low 
income tenants in appropriate areas of the City. 

- LOST 

(Aldermen Bowers, Linnell, Massey, Pendakur, and Volrich 
voted against the motion.) 
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MOTIONS (Cont'd) 

3. Closing, Stopping Up and Conveyance 
of Lane west of Bidwell Street, north 
of the Lane south of Comox Street 

MOVED by Aid. Volrich, 
SECONDED by Aid. Rankin, 

THAT WHEREAS: 

1. The City of Vancouver is the owner of all the streets and lanes 
lying within the limits of the City of Vancouver; 

2. The lane at ,the re.ar,.,of Lots' "B'^ "C" and "D" of Lots 8 and 

9, Block 60, District Lot 1815, Plan 5223 is surplus to the City's 
higbway requirements; 

3. The owner of said Lots "B" "C" and "D" wishes to acquire this 
surplus lane for consolidation with his abutting lands; 

THEREFORE BE IT RESOLVED THAT all the lane dedicated by the 
deposit of Plan 5223, be closed, stopped up and conveyed to 
the owner of abutting Lots "B", "C" and "D" of Lots 8 and 9, 
Block 60, District Lot 185, Plan 5223; and 

BE IT FURTHER RESOLVED THAT the said closed lane be consolidated 
with, the abutting land. 

(closing lane west of Bidwell Street, north of the lane 
South of Comox Street) . 

- CARRIED UNANIMOUSLY 

4. Closing, Stopping Up and Conveyance 
of Portion of Waverley Avenue , East 
of Vivian Street 


MOVED by Aid. Volrich, 
SECONDED by Aid. Rankin, 

THAT WHEREAS: 

1. The City of Vancouver is the owner of all the streets and 
lanes lying within the limits of the City of Vancouver; 

2. There is a 66 foot street abutting the north boundary of 
Lot 1, Block 12, North West Quarter District I^. .337, 
Plan 2535; 

3. The South 46 feet of this street is surplus to the City's 
highway requirements; 

4. The owner of the said Lot 1 has made application to acquire 
the surplus portions of road; 


THEREFORE BE IT RESOLVED THAT all those portions of road dedicated 
by the deposit of Plan 2535 and Plan 3092 outlined yellow and 
red respectively lying to the north of Lot 1, Block 12, North 
West Quarter District Lot 337, Plan 2535. The same as shown 
included in plan prepared by A. Burhoe, B.C.L.S., dated 
Februairy 18th, 1974, and marginally numbered LF 6895, a print 
of which is hereunto annexed, be closed, stopped up and conveyed 
to the owner of abutting said Lot 1; and 

BE IT FURTHER RESOLVED THAT the said closed portions of lane be 
subdivided with the adjacent said Lot 1. 


- CARRIED UNANIMOUSLY 
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MOTIONS (Cont'd) 

5. Closing, Stopping Up and Conveyance 
of Portion of Lane East of Granville 
Street, South from Georgia Street 

MOVED by Aid. Volrich, 
SECONDED by Aid. Rankin, 

THAT WHEREAS: 

1. The City of Vancouver is the owner of all the streets 
and lanes lying within the limits of the City of Van- 
couver; 

2. The proposed development on the south side of Georgia 
Street, between Granville Street and Seymour Street 
makes the lane east of Granville Street at the rear 
of Lots 1 to 6, Block 53, District Lot 541, Plan 210, 
surplus to the City's highway requirements; 

3. The Bank of Nova Scotia by resolution has consented 
to this portion of lane being closed, conveyed and 
consolidated with the abutting said Lots 1 to 6. 


THEREFORE BE IT RESOLVED THAT all that portion of lane lying 
between a line joining the north easterly corner of Lot 1, 
Block 53, District Lot 541, Plan 210; and the north westerly 
corner of Lot 40, said Block 53, and a line joining the south 
easterly corner of Lot 6, said Block 53, and the south west- 
erly corner of Lot 35, said Block 53. The same as sho\m outlined 
red on plan prepared by A. Burhoe, B.C.L.S., dated April 13, 1973, 
and marginally numbered LF 6471, a print of which is hereunto 
annexed; be closed, stopped up and conveyed to the owner of 
Lots 1 to 6, said Block 53; and 

• BE IT FURTHER RESOLVED THAT the lane so closed be consolidated 
with said Lots 1 to 6 to form one parcel. 

- CARRIED UNANIMOUSLY 

NOTICE OF MOTION 

The following Notice of Motion was submitted and recognized 
by the Chair: 

Police Disputes - Compulsory Arbitration 


MOVED by Aid. Volrich, 
THAT WHEREAS: 

(a) The Provincial Government has restored to the police force 
of the City of Vancouver the unrestricted right to strike; 

(b) A strike of the police force would bring the most serious 
consequences to the citizens of Vancouver and leave them 
open to damage and injury without protection; 

(c) It is decidedly against the public interest that the 
police should have the right to strike, and compulsory 
arbitration is the appropriate process for resolving any 
disputes between the police force and the Police Commission; 

(d) It is the City of Vancouver that has the responsibility 
of paying the cost of policing in our city, and its 
position on the matter of the right to strike should 

have the serious consideration of the Provincial Government; 

THEREFORE BE IT RESOLVED THAT the City of Vancouver request the 
Provincial Government to amend present legislation so as to 
provide for compulsory arbitration in police disputes. 

(Notice) 

The Council adjourned at approximately 11:10 p.m. 

***** 
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Special Council, June 18, 1970 


JUiUS j97Q 


2 


Pavements & Curbs , Lanes and Sidewalks 
by Petition - Schedule No. 39 4 (Cont'd. ) 

MOVED by Aid. Bird, 
SECONDED by Aid. Phillips, 

THAT the Court finds the Special Assessment Roll, for 
Schedule No. 39 4 Local Improvements by Petition, to be correct 
insofar as the Court has jurisdiction under Section 511 of the 
Charter . 

- CARRIED 

MOVED by Aid. Bird, 
SECONDED by Aid. Sweeney, 

THAT the Court of Revision rise and report. 

- CARRIED 


COUNCIL 

I 

MOVED by Aid. Rankin, 
SECONDED by Aid. Bird, 

THAT the report of the Court of Revision be received. 

- CARRIED 


Local Improvement Subsequent Procedure - 
Schedules Nos. 393 and 394 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Bird, 

THAT the following report of the Board of Administration, 
dated June 10, 1970, with amendment to Recommendation 2 shown 
underlined, be adopted: 

"The City Engineer reports as follows: 

'Projects for certain types of work on the "Initiative 
Principle" and "by Petition" have been advanced under 
the provisions of the Local Improvement Procedure By-law 
and will come before a Court of Revision on June 18, 19 70. 

The projects are listed by the Assessment Commissioner as 
follows : 

Schedule Item 
Number Number Type of Project 

"Initiative Principle" 393 1 and 2 Pavement and Curbs 

3 Lane Pavement in an 
Urban Renewal Area 

4 to 8 P.C. Concrete 
Sidewalks 

"by Petition" 394 1 to 34 P.C. Concrete Curbs 

and Gutters 

35 to 37 Pavements and Curbs 
and Gutters 

3 8 to 46 Pavements and Curbs 

47 and 48 Lane Pavements 

49 to 6 8 P.C. Concrete 
Sidewalks 

. . . Cont'd. 


The foregoing are Minutes of the Regular Council Meeting 
of June 25, 1974, adopted on July 9, 1974. 
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SPECIAL COUNCIL MEETING 

A Special meeting of Council was held on Monday, June 17, 1974, 
at approximately 10:00 a.m., in the No. 1 Committee Room with Mayor 
Phillips in the Chair and the following members present: 

PRESENT: Mayor Phillips 

Aldermen Gibson, Linnell, Massey, Pendakur 
and Volrich 

ABSENT : Alderman Bowers 

Alderman Harcourt 

Alderman Hardwick (Civic Business) 
Alderman Marzari 
Alderman Rankin 

CLERK TO THE COUNCIL: Mrs. M. Kinsella 


UNFINISHED BUSINESS 

1. Strata Title Application - New Construction 
1484 Charles Street, Vancouver, B. C. 
Landmark Projects Corporation Ltd. 

Council considered the report from the Board of Administration 
dated June 7, 1974, with respect to a Strata Title Application - 
new construction at 1484 Charles Street, having deferred consideration 
of the application on June 11, 1974. 

The report indicates that the Director of Finance, Director 
of Planning and the City Building Inspector have reviewed the 
prospectus for this application with respect to the financing 
evaluation, shared facilities and common areas and quality of 
construction respectively. 

MOVED by Aid. Volrich, 
SECONDED by Aid. Gibson, 

THAT the application of Landmark Projects Corporation Ltd., 
under the Strata Titles Act re new Apartment Construction at 
1484 Charles Street, be approved, subject to application of 
relevant By-laws. 

- CARRIED UNANIMOUSLY 

2 . Consultants: Taxi Rates 

The Board of Administration under date of June 14, 1974, 
submitted the following report: 

"On May 14, 1974, Council approved the following recom- 
mendation of the Board of Administration: 

'THAT Council authorize the Board of Adminis- 
tration to contact two or three of the major 
consulting firms with a view to receiving 
proposals and prices for the above-mentioned 
study, for report back to Council and provision 
of funds . ' 

Since Council will not meet again until June 25, and since 
proposals arc currently being received, your Board RKCOMMENDS that 
Council authorize the Board of Administration to appoint a Con- 
sultant; the ncc(^Ksary funds t,o bo provided from Con (, i n«;on t\y Ri>si>rvi>. 

A further report will bo pvovidod for tin,- i n I'onnat, ion of 
Council if a Consultant is appointed prior to June 25. " 

MOVED by Aid. Pendakur, 
SECONDED by Aid. Gibson, 

THAT the recommendations of the Board of Administration 
contained in the foregoing report be approved. 

- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 10:05 a.m. 

***** 
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REPORT TO COUNCIL 


OFFICIAL TRAFFIC COMMISSION 
June 5, 1974 


A meeting of the Official Traffic Commission was held in the 
No. 1 Committee Room, Third Floor, City Hall, on Wednesday, June ?, 
1974 at approximately 7:30 p.m. 


PRESENT ; 


ALSO PRESENT: 


ABSENT; 


CLERK: 


Alderman Marzari (Chairman) 

Mr. K. Dobell, Assistant City Engineer, 

Traffic and Transportation 
Mr. R. G. Jackson for Director of 

Legal Services 
Supt. D. W. McRae, Vancouver City Police 

Mr. W. Reese, Vancouver Safety Council 
Mr. H. M. McLachlan, Vancouver School 
Board 

Mrs. E. Robinson, Vancouver Parent -Teacher 
Council 

Alderman Pendakur (on City Business) 
Commissioner Ryan (on City Business) 
Mrs. H. Boyce 

D. Bennett 


Adoption of Minutes 

The minutes of the meeting held April 10, 1974 were adopted. 


RECOMMENDATIONS 


1 . Pedestrian Crossing Study 

In a report dated May 29, 1974 (copy of which is attached) the 
City Engineer reported on the pedestrian crossing study which was 
carried out by his Department to revise the current warrant for the 
installation of pedestrian signals. He advised the Engineering Depart- 
ment is recommending a warrant based primarily on the number of pedes- 
trians who will have to wait more than a minute for a reasonable cross- 
ing opportunity. The report dealt with the subject matter under the 
following headings: 

(a) Background 

(b) Community Concerns 

(c) Nature of the Warrant 

(d) Results of the Review Program 

(e) Cost of the Program, 

and concluded with the following recommendations Cil.y E. ..^i.tii: 

"(a) that tho evjiluation process described in this report 

for evaluation of pedestrian crossing signaliaation be 
endorsed; 

(b) that the installation of pedestrian signals at the 
follov;ing locations be authorized: 

1. Main Street and 2Sth Avenue 

2. Cunbic Street and 18th Avenue 

Cont'd • . . 
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Official Traffic Commission 2 

June 5, 1974 

Clause #1 continued ; 

3. /*lst Avenue and Ontario Street 

4-. Victoria Drive and Waverley Avenue 

5. Oak Street and 37th Avenue 

6. /J.st Avenue and Selkirk Street 

7. Hastincs Street and Templeton Drive 

8. 4.th Avenue and Trafalgar Street 

9. Kinc2way mid Glndstone Street 

10. K:maimo Street aiid Charles Street 

11. 41st Avenue and V/illow Street 

12. /ith Avenue and Arbutus Street 

13. Broadway Mest and Manitoba Street 
14-. 6th Avenue and Goamercial Drive 

15. Broadway East and Prince Edward Street 

(c) that the expenditure of $97,500 from the Traffic Control 
Reserve for these signals be authorized; 

(d) that ]00^ of the net parking meter revenue be allocated 
to the Traffic Control Reserve Fund in 197^.11 

Mr. K. Dobell, Assistant City Engineer, Traffic and Transportation, 
reviewed the report for the information of the members of the Commission 
and brought to the attention of the Commission three errors which had 
appeared in Figure 3 under Crossing Difficulty Index. He stated that 
because of the high crossing difficulty rate at 10th and Sasamat he 
would recommend that this intersection also be signalized in addition 
to the fifteen recommended in the City Engineer's recommendations. He 
further stated that if 1005*^ of the net parking meter revenue is alloca- 
ted to the Traffic Control Reserve Fund in 1974 there would be suffici- 
ent monies to take care of the installation of the pedestrian crossing 
signals at the sixteen locations. He noted that 4th and Yew also had 
a high crossing difficxilty rate but as there was a signal one block 
away he did not recommend signalizing this intersection at this time. 

Several members in the audience commented on the need for these 
pedestrian crossing signals in their particular locale. 

After considerable discussion it was 

RECOMMENDED 

THAT the recommendations contained in the City Engineer's report 
dated May 29, 1974 and quoted above be approved. 

FURTHER THAT a pedestrian crossing signal be placed at tht= inter- 
section of 10th and Sasamat, at a cost of about $6500 which would 
come from the Traffic Control Reserve Fund in 1974. 


2 . Taxi Use of Downtown Streets 

The Commission had before it for consideration a report of the 
City Engineer dated June 4, 1974 (copy of which is attached). The 
City Engineer advised that on April 23, 1974 City Council instructed 
the City Engineer to report to the Official Traffic Commission on 
existing taxi stands and proposed sidewalk bays for taxis in the central 
business district. Further on May 13, 1974 the City Engineer was asked 
to report on a request for special traffic regulations for taxis raised 
in a letter from Mr. W. R. M. Stevens of Black Top and Blue Cabs (I960) 
Ltd. 

Streets in the central business district provide thii'ty taxi stands; 
an additional five stands have been authorized but are temporarily dis- 
placed by construction work. The thirty existing stands are tabulated 
in Attachment I, showing location, number of taxi spaces and times avail- 
able. Thirteen locations for taxi bays proposed by Mr. B. Smith and 
Mr. T. Scarr are tabulated in Attachment II. Attachment III shows both 
the existing and the proposed locations on a downtown street map. In- 

Cont'd . . . 
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dividual consideration of the thirteen proposed bays is detailed in 
Attachment IV. 

The City Engineer recommended against the construction of bays 
for taxis. 

The City Engineer advised that Mr. W. R. M. Stevens suggested the 
following changes aimed at increasing speeds and eliminating traffic 
restriction for taxi operators: 

»' ]_ - Unrestricted Left turn permission for taxis 

fcxemption of taxi drivers from turning regulations would imply 
permission being granted to other drivers, particularly pro- 
fessional or commercial drivers. More complex signing would be 
required everywhere. The vehicles turning would have a dis- 
proportionate effect on traffic flows. 

II - Removal of on-street parking 

It is City policy to provide on-street parking privileges until 
vehicle volumes reach a level where the additional lane is 
required to cope with the traffic flow. Removal of this parking 
would significantly affect not only the viability of some downtown 
businesses, but also reduce the level of service accorded to the 
vast majority of drivers. Furthermore, parking and stopping 
is currently prohibited on the majority of streets in the C.B.D. 
during peak periods. 

Ill - Taxi use of exclusive bus lanes 

AS we have noted in previous reports, taxi use, or any non-transit use, 
of the bus lanes will result in a proliferation of offenders. At a 
time when the efficient operation of the public transit system is of 
paramount concern, such conflicts are unacceptable. 

IV - Various intersection turning problems 

(.a) Burrard and Hastings 

The current intersection volumes and individual vehicle 
movements indicate the full time "NO LEFT TURN" prohibition 
(SB - EB) is the appropriate control to promote the best 
overall vehicular flow through this intersection. 

(b) Howe and Georgia 


Tne right turn prohibition from Howe Street was initiated as 

part of the bus lane strategy, vrfiich prohibited right turns 

at locations where a reasonable alternative route was available. 

(cj Left turn phase at Beatty-Pender-Abbott 

The present signal control sequence at these two intersections 
was introduced at the time of the opening of the Georgia Street 
Viaduct and the initiation of the two-way on Pender Street. 
This arrangaiient best suited traffic flows and patterns at 
that t ime and favoured the E/B flow. These signal timings will 
be reviewed to determine if a change is warranted. 

(d) Drake and Granville 


The left turn prohibition at this location was introduced in 
1971 to correct an adverse accident condition at this bridgehead 
location. The construction of Granville Mall will likely reduce 
the traffic density at this intersection. When the Mall is completed 
and traffic patterns have stabilized, the prohibition will be 
reviewed. " 


Cont'd • • * 
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The City Engineer recommended that the suggestions put forward by- 
Mr. W. R. M. Stevens not be accepted but Items IV (c) and IV (d) be 
referred to the Engineering Department for further review. 

Mr. Bill Link of the Amalgamated Transit Union, Mr. T. Scarr, 
President and General Manager of Yellow Cabs, Mr. Bill Smith, Manager, 
Black Top and Blue Cabs (i960) Ltd. and Mr. W. R. M. Stevens appeared 
before the Commission and discussed the report with the members. Of 
particular concern was the turning restrictions at Georgia and Howe 
Streets and the fact that the taxis could not easily service the Georgia 
Hotel. due to these turning restrictions. The taxi drivers have to 
drive many blocks to reach this hotel. 

The Chairman requested that Messrs. Scarr, Smith and Link be present 
at the Council meeting on June 25, 1974 when these Minutes are under 
discussion in order that the problem at Georgia and Howe Streets can be 
considered by the full Council (These representatives of the Taxi 
Industry and the Amalgamated Transit Union will be present during dis- 
cussion of this item by Council). 

After much deliberation it was 

RECOMMENDED 

THAT the recommendation of the City Engineer against the construc- 
tion of bays for taxis as contained in his report of June 4, 1974 
be approved. 

FURTHER THAT the recommendations on suggestions put forward by 
Mr. W. R. M. Stevens not be accepted but Items IV (c) and IV (d) 
quoted above be referred to the Engineering Department for further 
review be approved. 


3. P.N.E. Traffic and Parking 

At the last meeting of the Commission Strategy 2 reading as follows 
was approved: 

"l) The residents in the area within four blocks west of the P.N.E. 
be surveyed to determine their views on the on-street traffic 
and parking situation. 

2) $400 be appropriated to carry out this survey. 

3) The survey findings be reported back to the Official Traffic 
Commission. 

4) The existing 100^ Resident Parking Only zones on the west side 
of the P.N.E. not be extended at this time." 

A survey was conducted of all residents between the P.N.E. grounds 
and Kamloops Street in the area north of Hastings Street. The survey 
results were segmented into four zones: 

Zone 1 being residents within one block of the P.N.E.; I 
Zone 4 residents 4 blocks from the P.N.E.; 
Zones 2 and 3 intermediate blocks. 

The City Engineer submitted the following report dated May 29, 1974: 
"Response 

As shown In the following table, the residents nearest the PNE 
expressed the greatest degree of concern. Furthermore, the high level of response 
indicates that the residents are aware of the traffic and parking problems. 


Area Response 

Zone 1 5U% 
Zone 2 52% 
Zone 3 23$ 

Zone 4 25% Cont'd . . . 
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Moving Traffic 

The follovdng table summarizes the results of the survey with regard 
to limiting moving traffic by dead ending streets at Renfrew. 

% of Responses 
^£ea Leave Aa Ig 97 IJ.^ Dead End Favoured 


Zone 1 63.556 36.556 

Zone 2 46.656 53.^ 

Zone 3 48.O56 52.0)6 

Zone 4 50.056 50.056 

Total 52.656 47.4jg 


From the foregoing results, it appears that the people who are most 
in favour of dead-end streets are those whose regular use of the street will be 
least affected. The majority of residents, particularly in the block affected, 
are against cul-de-sacs. Consequently, it can be concluded that the majorily of 
people are not particularly concerned about moving traffic. The written responses 
from some residents Indicated that they are more concerned about the delc^ in 
clearing traffic from the area after a major PNE event in order to reduce the 
dtiration of their inconvenience. 

Parking 

The following table summarizes the results of the survey idth regard 


to parking: 






Leave As Is 

No 

Decal 

Visitor Decal 

Area 

or ^<3 Cotr9B^ 



Proportion 

Zone 1 

U.256 

9.356 

Ad. 5% 

40.056 

Zone 2 

34.756 

8.756 

55.656 

45.256 

Zone 3 

35.356 

12.756 

52.056 

35.056 

Zone A 

51.556 

4.756 

43.856 

32.056 

Total 

40.656 

9.156 

50.356 

40.056 


From the foregoing, it can be seen that the proportion in favour of a 
decal system varied from 4456 to 5656, the variation being Independent of distance 
from the PNE. The balance of the respondents were principally in favour of the 
current restrictions, with a reasonable proportion favouring no restrictions what- 
soever. Inasmuch as only 3756 of the residents responded to the questionnaire, it 
is reasonable to assume that a significant proportion of the silent 6356 are content 
with present restrictions. Furthermore, 4056 of those who prefer a decal system 
stipulated that they woiold require decals for their visitors. The working group 
of representatives from the Law, Police and Engineering Departments and the 
Prosecutor's office believe that this is not feasible. Consequently it is not 
possible to confirm that a majority of the residents would favour the proposed 
decal system, which does not Include visitor decals. 

Comment 

The principal comments from the residents in the peripheral area have 
related to the legibili-ty of the questionnaire and the restriction of the awrmy to 
the area west of the PNE. Every effort was made to make the questioimalre as 
sinple and straight-forward as possible, and there seems to be little evidence that 
a significant proportion of the people were unable to understand the questions. 
The 54^ response from the people in Zone 1 Indicates that this was not a serious 
problem. The lower response (2356) from more distant residents gives a clear 
Indication of lack of interest, rather than lack of understanding. While the 
questionnaire survey was experimental, only designed to deal with problems relating 
to events which occur on the west side of the PNE, any expansion of the survBy area 
would be dependent vqpon the attittides of the residents in this, the most seriously 
affected peripheral £irea." 

and concluded with the following recommendation; 

Since both the cul-de-sac axid decal system proposals represent 
significant departures from past practice, and limit the traffic flexibility 
of residents, we believe a solid majorily in favour of these proposals is 

Cont'd . . 
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required. Accordingly, the City Engineer RECOMMEIDS that, based vpon the 
results of a svarvey of the residents on the west side of the PNE, the present 
par k i n g restrictions be retained, no changes be made in the street system, and 
the practice of barricading streets during events be discontinued." 

Mr. and Mrs. Alfeld and Mrs. Gillian Campbell appeared on behalf 
of the residents adjacent to the P.N.E. and spoke in opposition to the 
City Engineer's report. They questioned the clarity of the questionnaire 
for the survey (copy of which is attached) and were of the opinion that 
the results indicated that the decal system and cul-de-sacs shoiold be 
initiated. The Chairman also expressed the opinion that she did not 
concur with the City Engineer's recommendation quoted above. 

After much discussion your Commission 

RECOMMENDS 

THAT based upon the results of the survey of the residents on 
the west side of the P.N.E., the present parking restrictions 
be retained, no changes be made in the street system, and the 
practice of barricading streets during events be discontinued. 

4. Crosswalk - 5^th Avenue and Argyle 

At a meeting on December 13, 1973 the Official Traffic Commission 
dealt with the matter of pedestrian safety at 5Sth Avenue and Argyle 
Street. At that meeting the Commission recommended the installation 
of illuminated crosswalk signs with flashers. This was completed on 
February 1974. The Commission also discussed the effect of the 
new bridge opening on traffic on Argyle Street and requested the City 
Engineer to report back after the bridge was opened. 

The City Engineer in a report dated April 26, 1974 advised that 
observations and traffic counts taken since the bridge opened show an 
increase in traffic volumes on 57th Avenue and on Argyle north of 
57th Avenue. However, on Argyle Street south of 57th Avenue the 
overall traffic volumes are down slightly which makes pedestrian cross- 
ings at 5Sth Avenue less of a problem than they were last fall. From 
this information, it has been concluded that no change should be in- 
stituted in the present traffic control devices. 

It was 

RECOMMENDED 

THAT the report of the City Engineer dated April 26, 1974 be 
received. 


5 . Traffic Controls; Blenheim and l6th Avenue 

The City Engineer submitted a report dated May 24, 1974 which was 
in response to a petition from residents of the area who feel further 
traffic controls are required at this intersection. This petition was 
prompted by the pedestrian fatality which occured on January 30, 1974. 

The City Engineer in a report dated May 24, 1974 advised that the 
principle concern of the petitioners is the speed of eastbound vehicles 
on l6th Avenue. The Traffic Superintendent, after checks had been taken, 
reported that the speeds are comparable to operating speeds on other 
through streets in the suburbs and this intersection is included in the 
annual review of non-signalized major intersections. The 1973 data 
shows conditions at Blenheim Street and l6th Avenue to be well below 
the minimum warrant for a traffic control signal. A review of the 
accident history for the past five years shows the recent fatality to 
be the only reported pedestrian accident at this intersection. The 
light pedestrian accident history is contributed to the relatively 
light traffic volumes, good sight distances and visibility at the 
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intersection and good crossing opportunities brought about by the centre 
median. With the wide centre median, pedestrians need only be con- 
cerned with one direction of traffic at a time when crossing l6th Avenue. 

The City Engineer stated that they do feel however, that this centre 
median on l6th Avenue and the resTJitant wide intersection is a con- 
tributing factor in the motor vehicle accident patterns. In view of 
this accident history, arrangements are being made under the City 
Engineer's authority, to install north/south stop signs on the centre 
median. 

Mr. K. Dobell reviewed the report of the City Engineer which was 
submitted for information. 

After due consideration it was 

RECOMMENDED 

THAT the report of the City Engineer dated May 24, 1974 be received 


6. Tisdall Street/45th Avenue - Oakridge Traffic 

The City Engineer submitted a report on the subject matter dated 
May 24, 1974, however, the Clerk brought to the Commission's attention 
a communication received from Woodwards' Stores (Vancouver) Ltd. dated 
June 3, 1974 wherein it was requested that as they had not had suffici- 
ent time to study the proposed changes at the Oakridge shopping centre 
entrances and exits they requested that this matter be postponed to a 
later date. 

RECOMMENDED 

THAT the report of the City Engineer dated May 24, 1974 dealing 
with Tisdall Street/45th Avenue - Oakridge Traffic be tabled 
to the next meeting of the Commission. 


7. Driver Pedestrian Safety Program 

Mrs. Marlene F. Hier of U.B.C. submitted for the information of the 
Commission the following report entitled "An Evaluation of the Effect- 
iveness of Traffic Safety Programs": 

Tlie rr.njor ohi(>ctivo of traffic safi-ty prograns, conducted and financt-d by 
nil levels of covornncnt: and private orran i ::ations , is asruined to he the 
rediictS.nn in tlic nir..ber.s of and sevorltv of traffic accidents, AI thoii^.h 
suh;;tant;ial resources liave been cxDciulcd on rencdial action traffic safetv 
continues to lie a najor problen, especially in urban areas, 

Previoii:; studies, in traffic safety have attenptcd to assess tlie costs, 
benefit.'; and effectiveness oi isolated road saJ ety measures. However, these 
studies liavo been deficient in tliat tlicy neither controlled for tlic many 
factors associated -./ith accidents nor accounted for the possibility of inter- 
action affect:. ;;i:uMif; the v.iriiujs accident counterrieasures . Fur tlie t more , no 
evaluation'; have l..'.:n i-iad.- of Che o.vi'^.r -^'JJ. effectiveness of the many proj'.ram.'; 
aud actions direritMl at ail tliie<' components of tlie road transport system, the 
driver, thr veliicle, and llie pe<iestiiau. The 107J report, "l\oad Safety 
Cai;i)a i)-.ii.'; :I)e;: ij'.n and liva 1 ua t i cm" , prepared In' an OlOCi) lUiad Heseareli CIroun, 
]isted as one c>f its major priority reeosimuMida t ions for future research: 

, , , the comparative officiacy of publicity campaigns 
conducted iii. .. combination wi tli other actions on the 
level of enr.incering changes and/or law enforcement. 

Cont'd • • • 
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Therefore, the objectives of this research are to: 

-Determine the ma£',nitude of the traffic accident problem in 
tlie Citv of Vancouver, the trends in incidence and prevalence; 
over a four vear neriod (1070-1073), 

-Identifv those contributory variables whose presence and inter- 
action result in traffic accidents. 

-Assess the effectiveness of specific countermeasures and other 
modifications of the system; the relative contribution of cnch 
and the over-all interaction in terns of effect on the traffic 
accident picture. 

-Provide a statistical model which will aid decision-makers in 
planning rationally and in determining the best allocation of 
resources in the reduction of traffic accidents. 

-Point out information that, while relevant to accident analysis, 
is not presently collected by various data-gathering agencies. 

-Define problems on which further research is needed. 

Till- rrrr.irrh r:ri lunlo 1 o;:v ull]I::.'d in Uil;: study v.-ill he that of nitil I 1 v. i r t .i 1 1- 
Stat i;;t icai .iim ) ,, i . Tiii'; t yjH-- of an.i 1 v:; i .". allovs :;iimi I t.iiifous studv of (h.- 
cffoct;; of a '.•.vide r.inp.t- of r,ir Lur.-, and tlivfr inLer.ul ion on t\u- i w \ dcm- >• of 
accidints. The t luiifjuo aims to indicate the oxUMit of th>- con t i i hut ion of 
each f.ictor to th..' arcid^Mit ".ituation bv p lavi d i ti:-, .i natiuTi.it (><iuUi,Mi 
representing the number of arridonts as some function of the factors conr:idered. 
Tlie p'Tamcters of tlie equati(jn indicate v.'hcthor a given factor or a specific 
groun of factors contibute a ] ar;>e of srvtll. amount to tlie total accidents. 

The countermeasures to be assessed vhich are of particular relevance to the. 
City of Vancouver can be broadly categorized under the following headings: 

- Physical characteristics of the traffic network 

various forms of traffic control devices 
intensity and type of artificial lighting 

- Law enforcement activities 

levels of enforcement (deployment of manpower) 
strictness of enforcement 

road safety educational programs in the schools 
school patrols 

- Driver training and retraining programs 

- Public safety campaigns such as mass media campaigns 

The Jibove countermeasures, together with those instituted by senior 
levels of government, will be assessed to determine their relative 
contributions to road safety and their interactive effects." 

She stated that through the co-operation of the Engineering Depart- 
ment, the Police Department and Mr, Reese of the Vancouver Safety Council, 
she was obtaining data which will be analysed and she hopes to be able 
to submit some ideas on driver pedestrian safety program to the Com- 
mission in about three months time, 

RECOMK.ENDED 

THAT the above report presented by Mrs. Hier be received. 

The meeting adjourned at approximately 9:50 p.m. 

FOR ZOUKOl ACTlOr^ SEE PAGE'S).. Ml... „ 


Special Council, June 18, 1970 
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Local Improvement Subsequent Procedure - 
Schedules Nos . 39 3 and 39 4 (Cont'd.) 


Two projects for P.C. Concrete Sidewalks on the "Initiative 
Principle" have been defeated: 

Schedule 393 Item 5 Slocan Street, West Side, from 
Venables Street to Parker Street 


The projects for P.C. Concrete sidewalks on Slocan Street, 
Items 5 and 6, are the subject of a separate report 
recommending construction on Special Grounds. 

The City's share of the recommended projects is available 
in the 1970 Capital Budget. 

I RECOMMEND, subject to the proceedings of the Court of 
Revision and subsequent approval of Council, that: 

1. all the "Initiative" projects on Schedule 393, except 
defeated Items 5 and 6 be undertaken; 

2. all the projects "by Petition" on Schedule 394, 
except Nos. 42, 51 and 61 , be undertaken; 

3. the Engineer be authorized to call tenders for the 
approved paving and curb and gutter projects.' 

Your Board RECOMMENDS the foregoing report of the City Enginee 
be adopted." 


Local Improvement Sidewalks on Special Grounds 
Slocan W/S , Venables to Parker 

Slocan W/S , Napier to Charles 

MOVED by Aid. Bird, 
SECONDED by Aid. Calder, 

THAT the following report of the Board of Administration, 
dated June 10, 19 70, be adopted: 

"The City Engineer reports as follows : 

'Two proposed projects for P.C. Concrete Sidewalks on School 
Collector Streets were approved by Council on 28 April, 1970, 
for further processing. The two projects, as listed below, 
will come before a Court of Revision on 18 June, 1970, and 
have been defeated. 

Slocan Street, West Side, from Venables Street to 

Parker Street 

Slocan Street, West Side, from Napier Street to 

Charles Street 

The need for these sidewalks was brought to the attention 
of the Engineering Department by the Principal of Lord Nelson 
Elementary School. In his letter the Principal mentions the 
fact that the sidewalks on Slocan Street are not continuous 
and therefore the school children must either walk on the 
roadway, which is dangerous, or walk across the boulevards, 
which is annoying to the abutting property owners. 


Item 6 Slocan Street, West Side, from 
Napier Street to Charles Street 


CARRIED 
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Board of Administration Report, June 21, 1974 (WORKS - 1) 

WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 

RECOMMENDATIONS ; 

1. High Water Mark at Yale Street and Windermere Street Adjacent to 
C.P.R. Right-of-Way in Hastings Townsite 

The City Engineer reports as follows: 

"The original titles to the properties along Burrard Inlet are based on 
Plan 100 in the Land Registry Office. This plan is a composite plan rather 
than a subdivision plan. The Canadian Pacific Railway own a right-of-way along 
the edge of Burrard Inlet in the vicinity of Windermere Street end and the right- 
of-way plan shows the location of High Water Mark in a different location to that 
shown on Plan 100 at Yale Street and Windermere Street. High Water Mark as shown 
on Plan 100 would make part of both Yale Street and Windermere Street part of the 
bed of Burrard Inlet rather than road allowance. 

The C.P.R. wish to transfer Lots 1, /V2 and A-3 Hastings Townsite to their 
real estate branch - Marathon Realty. At present the titles are Absolute Titles 
and before the lots can be conveyed they must have an Indefeasible Title. Before 
the Registrar of Titles will convey land he assures himself that he can issue a 
good, safe, marketable title. He cannot do this with these 3 lots at the present 
time as there is conflict as to the lot boundaries because of the variation of 
the location of High Water Mark according to the subdivision and right-of-way 
plans on file in his office. 

At this time the land has been filled beyond old High Water Mark and it 
is impossible to define this old boundary. The only practical solution is for 
an agreed boundary between the interested parties - the Canadian Pacific Railway, 
the National Harbours Board and the City of Vancouver. 

A plan has been prepared by Mr. A.T. Holmes, B.C.L.S. sworn to on the 
6th day of November, 1973, showing his determination of old High Water Mark 
which could be agreed upon by all three parties. 

The High Water Mark shown on this plan adjacent to Lots 1, and 4-3 
Hastings Townsite does not injuriously affect the City and the City could agree 
to and accept the boundaries for High Water Mark adjacent to the said Lots 1, 
4.2 and 4-3. When all three parties above sign the plan it will be filed in the 
the Land Registry Office. 

Therefore, I RECOMMEND that the City of Vancouver agrees to and accepts 
the location of High Water Mark insofar as it affects Lots 1, 4-2 and 4-3, 
Hastings Townsite, as shown on the said plan of survey attested to by Mr. A.T. 
Holmes, B.C.L.S. , and that the Mayor and City Clerk be empowered to sign this 
plan on behalf of the City." 

Your Board RECOMMENDS that the foregoing he approved. 

2. Easement Through Finning Tractor Property 

The City Engineer reports as follows: 

"In order to install a major sewage force main through Finning Tractor's 
main site on Great Northern Way (Lot D of D.L.'s 200A, and 2037, Plan 

1352^)) , it is necessary to modify the agreement for the existing easement (Land 

Kef;i ctry //3('.Hl'i(^,-M) . 

The City Engineer RECOMMENDS that the Director of Legal Services be 
author] zed to draw up a suitable easement agreement and that the Mayor and City 
Clerk be authorized to execute said agreement," 

Your Board RECOMMENDS that the foregoing be approved. 

3. Reconstruction of Manholes and Sewerage System Modifications in 
Still Creek and Vivian Creek Drainage Areas 

The City Engineer reports as follows: 

"The 1973 Sewers Capital Budget included a provisional sum of $100,000 
for reconstruction of manholes in the Still Creek drainage area. 
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Clause 3 Cont'd 

In accordance with common practice of the times, manholes in this area 
were constructed as 'common' manholes, ie. although there are separate storm 
drainage and sanitary sewage collection systejns, both storm drains and sanitary 
sewers flow through the same manhole. Under 'heavy storm flow conditions an 
interchange of flow can take place between the two pipes in these common man- 
holes, thus causing pollution of the storm drainage with sanitary sewage. This 
necessitates the reconstruction program. In addition to the manhole recon- 
struction work, it may also be necessary to make minor modifications to the 
sewer system at various points in order to correct deficiencies permitting the 
entry of sanitary sewage into the storm sewer system. 

Recent surveys carried out by the Engineering Department indicate that 
similar work should also be carried out in the Vivian Creek drainage area. 

In order for these works to be carried out, it will be necessary to 
hire an Engineering Assistant IV on a temporary basis to do in-field design 
and supervision because of the \inusual nature of the work. It wall alpo be 
necessary to rent a vehicle for his use. 

The estimated cost of the project is $150,000. 

I RECOMMEND that: 

(a) An additional $50,000 be allocated to Sewers Capital Account 
111/5802, 'Still Creek Manholes'. These funds may be 
appropriated as follows; $31,985 from Sewers Capital Account 
118/7906, 'Miscellaneous-Unallocated' and $18,015 from Sewers 
Capital Account 118/7904., 'Reconstruction and Relief - Unallocated'. 

and 

(b) authority be granted for the Engineering Department to hire a 
temporary Engineering Assistant IV and rent a vehicle for his 
use for the duration of this project, with all costs being 
distributed to this project. 

Your Board RECOMMENDS that the foregoing be approved. 


4 . Tender No. 742 - Curbs and Pavements on Sundry Streets 

The City Engineer reports as follows: 

"Tenders for curbs and pavements on sundry streets in the City of 
Vancouver were opened on May 27, 1974 and referred to the City Engineer 
for tabulation and report to the Board of Administration. 

All tenders have been checked and are in order. Tabulations of Tender 
No. 742, the average unit prices for major items of work included in this 
tender, and a graph showing the Street Contracts Cost Index have been 
circulated to Council. 

Projects included in this tender were approved by Council at a Court 
of Revision held on May 2, 1974. 

The City Engineer RECOMMENDS that: 

(a) A contract be awarded to the low tenderer as follows:- 

Columbia Bitulithic 

P.O. Box 34225, Postal Station 'D' 

Vancouver, B.C. V6J 4N7 

Project 'A' - Construction of P.C. Concrote Curbs - $539,055.00 
and Gutters, A.C. StrooL Pavements 
and A.C. Street Surfacing. 

(b) A contract satisfactory to the Corporation Counsel be entered into. 

(c) The bid bonds of the unsuccessful tenderers be returned." 


Your Board RECOMMENDS the foregoing recommendation of the City Engineer 
be approved. 


Board of Administration Report, June 21, 1974 


5. Roadmarking Paint - Tender No. 55-74-1 

The City Engineer and Purchasing Agent report as follows: 

"Tenders for the supply of road-marking paint were opened on 
May 13, 1974, and referred to the Purchasing Agent and City Engineer 
for report. 

This tender is within the category that can be approved by the 
Board of Administration, but is being referred to Council because a 
substantial price increase over previous years has resulted in in- 
sufficient funds being budgeted for the purchase of the 1974-1975 
supply of road-marking paint. However, a report recommending accep- 
tance of low bid was submitted to the Board of Administration on 
May 31, 1974, due to the following circumstances: 

A. The low bid supplier would guarantee his bid prices only until 
June 5, after which date there would be a 7% price increase. 

B. There was no Council meeting on June 4, and insufficient time 
to process the tender for submission to the May 28 Council 
meeting. 

Extension of the supplier's deadline to June 12, to enable a 
report to Council, would have increased the City's cost by $4,547 
due to the 7% price increase. 

A copy of the report approved by the Board of Administration is 
attached for Council's information. 

This report is intended to provide background information on the 
tender, and detail the need for additional funds. 

The following supply options were called for to allow the 
bidders some flexibility and consequently provide a lower cost to 
the City: 

a) Paint manufactured and delivered as and when required over a 
twelve-month period. 

b) One year supply of paint, manufactured and delivered at one 
time, and stored by the City. 

c) One year supply of paint, manufactured in one run, stored by 
the supplier and delivered as required. 

The low bid was submitted by General Paint Co. Ltd. for option 
(b) for $64,959.50 plus 5% tax. This is low bid by $11,378.00; 
however, since it is an alternate method of supply, acceptance of 
this bid requires expenditures for storage, handling and agitation 
that have not been necessary in previous years. These additional 
expenditures are estimated as follows: 

(i) Initial non-recurring equipment expense 

Purchase and installation of an agitator 

for remixing the paint prior to use $1 , 500 


Cii) Annual expense 

Security for storage area at Gamble Yard $ 500 
Agitation and handling costs $3,000 

TOTAL ANNUAL COST $3,500 

Addition of the annual cost and depreciation of the agitator 
to low bid still i-esults in an annual Having of $7,600 over the next 
bid. 

The cost/gallon for road-markliig paint has been in the $2.50 to 
$3.00 range since 1966. However, the 1974 price has increased 103% 
over the 1973 price ($6.44/gallon versus $3.17/gallon) . The Provin- 
cial Department of Highways has also experienced a similar price in- 
crease, so it appears that all purchasers are faced with substantially 
increased costs, which are primarily related to shortages of raw 
materials. 
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(WORKS - 4) 


Clause 5 Cont'd 

In the past, the City has paid for the paint as and when 
delivered throughout the contract year, and we have budgetted 
accordingly. However, in this case, the lowest bid requires deli- 
very and payment now for the total paint supply until June, 1975. 
In effect, this means that one and one-hiilf year's paint supply 
must be paid out of the 1974 budget. Since paint costs have 
increased phenomenally over the past year, and are expected to 
continue to rise substantially, this is more economical than re- 
tendering for the six-month period to the end of this calendar year. 


A review of the roadmarking budget indicates that the amount 
budgetted for the supply of paint is deficient by $51,000 ($46,000 
for the purchase of the paint and $5,000 for the storage and handling 
of the paint) . 

The 1974 increase in paint costs could be accommodated within 
the current budget by cutting the annual roadmarking program by 
25%, but this is not felt to be an acceptable course of action, in 
view of the adverse public reaction when traffic paint lines wear 
out. Council has also expressed concern over the level of service 
of roadmarking in the past, and has indicated a reluctance to lower 
this level of service. 

In view of the above, it is recommended that additional funds 
be provided in the roadmarking budget to cover the unanticipated 
increased paint cost, as outlined above. 

The Comptroller of Accounts advises that funds for the purchase 
can be provided from Contingency Reserve. 

Accordingly, it is recommended that $51,000 be transferred from 
Contingency Reserve to account #8053/3821 to cover the additional 
cost of purchasing and storing the 1974-1975 supply of traffic 
roadmarking paint." 

Your Board RECOMMENDS the foregoing recommendation of the City 
Engineer and Purchasing Agent be approved. 
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BUILDING & PLANNING MATTERS 

CONSIDERATION 

1. Strata Title Application - New Construction 

2330 Maple Street - Lot 'E', Block 306, D.L. 526, Plan $90 
Erwin Radke, 6712 Neal Street, Vancouver, B.C. 

The Director of Planning and the Director of Finance report as follows: 

"In accordance with the City's current regulations governing the 
approval of Strata Title Applications for new buildings, an application 
has been received from Erwin Radke Constuction,for approval of a 
Strata Plan for a new three storey with basement, wood frame 
apartment building, containing 35 dwelling units at 2330 Maple Street, 

N.B. : See appendix "A" for site plan. 

Section 1 (2) - Financing 

The Director of Finance has reviewed the prospectus with regard to 
the financing information and finds the following: 

Subsection (a) - The true interest on financing 

Subsection (b) - Any bonusing of Financing 

Interim financing for the construction is being provided by the 
owner. Mortgage financing is available to purchasers through 
the Bank of Nova Scotia but it is not a requirement that the 
purchaser make use of the arrangement through this company and 
is entirely free to negotiate any mortgage he may wish. 
Interest rate on these mortgages is fixed on a thirty day period 
whereupon it is subject to revisions according to prevailing 
market rates. There is no mortgage bonus or incentive provision. 

Second mortgage financing, up to $5,000.00, would be available 
through the British Columbia Homeowner Assistance Plan, to 
those who qualify, or through other financial institutions. 

Subsection (c) - Details of a management contract and monthly 
Services 


(BUILDING - 1) 



There is no management contract contemplated by the present 
owners. The estimated maintenance costs set out below include 
a projected salary for a resident caretaker-manager » It is 
anticipated that the building will be managed by the caretaker- 
manager on the instructions of the Council of the Strata 
Corporat ion. 

The estimated monthly assessments for each unit and for taxes 
are as follows: 


Lot 
Number 

Suite 
Number 

Square 
Feet 

Estimated 
Maintenance 
Cost per Month 

Estimated 
Annual 
Taxes Gross 

1 

101 

726 

$38,00 

$428 

2 

102 

490 

25. 65 

287 

3 

103 

749 

39.21 

440 

4 

i04 

701 

36,70 

410 

5 

105 

605 

31 67 

352 

6 

106 

478 

25.02 

281 

7 

107 

697 

36,49 

410 

8 

108 

467 

24.45 

275 

9 

109 

749 

39.21 

440 

10 

110 

724 

37.90 

422 

11 

111 

958 

50, 15 

563 


Cont'd . • . 
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(BUILDING - 2) 


Clause #1 continued; 


Lot 
Number 


Suite 
Number 


Square 


Feet 


Estimated 
Maintenance 
Cost per Month 


Estimated 
Annual 
Taxes Gross 


12 
13 
14 
15 
16 
17 
18 
19 
20 
21 
22 
23 


201 
202 
203 
204 
205 
206 
207 
208 
209 
210 
211 
212 


721 
490 
749 
701 
730 
478 
712 
536 
749 
724 
73S 
505 


37.74 
25,65 
39.21 
36. 70 
38. 21 
25,02 
37.27 
28.06 
39.21 
37,90 
38,63 
26. 44 


422 
287 
440 
410 
428 
281 
416 
316 
440 
422 
440 
293 


24 
25 
26 
27 
28 
29 
30 
31 
32 
33 
34 
35 


301 
302 
303 
304 
305 
306 
307 
308 
309 
310 
310 
312 


721 
490 
749 
701 
730 
478 
712 
536 
749 
724 
738 
505 


37,74 
25.65 
39. 21 

36, 70 
38.21 
25.02 

37. 27 
28.06 
39 21 
37.90 
38.63 
26,44 


422 
287 
440 
410 
428 
281 
416 
316 
440 
422 
440 
293 


The above noted maintenance costs include the following items: 

General Operating - caretaker-manager, insurance, management fee 
legal fees, audit fee, stationery, bank charges, bad debts and 
security. General Maintenance - cleaning, decorating, structural, 
electrical, plumbing, heating, elevator, parking and miscellaneous. 
Utilities - electricity, gas, water, garbage, intercom and laundry. 
General Reserve - reserves for replacement of roof and common 
area carpeting, etc. 

Subsection (d) Taxes and other costs 


The above estimates of taxes are exclusive of any allowance for 
those qualifying for Homeowners' Grants and are estimates only 
and based on the 1973 tax assessments and without actual know- 
ledge of the 1974 mill rate. It is likely the 1974 taxes will 
be less than the estimates above as the building was not 
completed until approximately April 1, 1974. The Provincial 
Homeowners' Grant is presently $200.00, There is, available 
to Senior Citizens, an extra Homeowners' Grant of $50.00 and an 
estimated $30.00 to $40.00 School Tax Removal and Resource 
Grant. There are no other anticipated expenses. 

Subsection (e) Shared Facilities and Common Area 

The Director of Planning has examined the prospectus and plans 
and finds the following: 

(a) Parking 


Each strata lot will be assigned the exclusive use of 
one parking space in the underground parking garage, 

(b) Patios and Balconies 

(i) Each ground floor Strata lot will be granted exclusive 
use of the paved patio area contiguous to its living- 
dining room, 

(ii) The balconies attached to and directly accessible to 
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Clause #1 continued : 

(c) Storage Lockers 

Each Strata lot will be assigned the exclusive use of one 
locker located in the locker room in the basement of the 
building. 

(d) Laundry Rooms 

A laundry room is provided in the basement for the common 
use of all Strata lot owners 

Note ; The Strata Corporation will grant to the owners the 

exclusive use provisions outlined above when the Strata 
Plan has been deposited at the Land Registry Office and 
prior to conveyance of any Strata lots. 

The prospectus states that the copy of the proposed By-Laws are 
available for Inspection on request. 

Section 1(3)- Quality of Construction 

The City Building Inspector advises that he has received a letter 
from Peter Kaffka, Architect, in which he states that the above 
building compares favourably with the quality control standards set 
by the Central Mortgage and Housing Corporation, as contained in the 
Canadian Code for Residential Construction." 

Your Board RECOMMENDS that the foregoing report of the Director of 
Planning and the Director of Finance be submitted for the CONSIDERATION 
of Council. 


2. Strata Title Application - Non-Residential Conversion 
3456, 345S, 346S, and 3470 Dunbar Street 
Lot A of 4, Block 2^. D.L. 139 

The Director of Planning and the Director of Finance report as 
f o 1 lows : 

"In accordance with the City's current regulations governing the 
approval of Strata Title Applications an application has been 
received from Boughton & Co., Barristers & Solicitors, for approval 
of a Strata Plan for a one storey wood framed building erected in 
1928 and containing four retail stores to be strata titled. 

This building does not contain any residential accommodation 
whatsoe ver . Following discussions with the Director of Legal Services 
and the City Building Inspector, it is our opinion that City Council 
did not intend buildings in this category to comply with the full 
requirements of the City's Strata regulations - in particular 
the submission of a prospectus and declaration from a qualified 
consultant as to the quality of construction. 

The applicants have, however, submitted a short-version prospectus 
which is attached as Appendix "A" and it is recommended that this 
application be approved and that future applications of a similar 
nature be submitted for the consideration of City Council without 
requiring a prospectus or declaration pertaining to the quality 
of construction " 

Your Board recommends that the foregoing report of the Director of 
Planning and the Director of Finance be submitted for the 

CONSIDERATION of Council. 

FOR COL'NCIl ACTION SEE PAGE(S) .id2._ 



Board of Administration, June 21, 1974 (FINANCE - 1) 

FINANCE MATTERS 

RE COMME NDAT ION 


1 . City of Vancouver Debenture Borrowing for 1974-75 

Your Board has received the following report from the Director 
of Finance: 

"On April 30, 1974 City Council dealt with a report from myself 
which indicated that of the existing unfinanced borrowing authority of the 
City, some $39,600,000 remains to be borrowed, and of this sum approximately 
$16,000,000 needs to be borrowed during 1974. The balance would need to be 
borrowed during 1975 and 1976. The report dealt with on April 30 by City 
Council referred to the possibility of some particularly inexpensive funds 
possibly being available and requested authority for the Director of Finance 
to move very quickly if such funds became available. City Council agreed to 
this authority but it should be recognized that the chance of such funds be- 
coming available is probably fairly remote and that the authority exists only 
so that if such funds became available we could move quickly enough to obtain 
them. The authority did not apply to the City's normal borrowing activities. 

Bond market conditions throughout the world are not good. There is 
a distinct lack of funds, with lenders mainly compressing their funds into the 
short term markets, interest rates are exceptionally high and both lenders and 
borrowers are very concerned with the effects of continuing inflation and its 
affect on the whole concept of long term borrowing. Even when more normal 
borrowing conditions return it must be recognized that -enormous demands 

will be made on capital markets throughout the world. In Canada, financing 
will be required for development of the Athabasca tar sands and the James Bay 
Hydro project to mention but two. 

The City of Vancouver normally borrows long term funds by means of 
one or two public tender sales of bond issues each year. When bond market 
conditions are stable this is a successful method of obtaining long term funds, 
but in periods of rapidly changing markets it is not necessarily advantageous 
to the City. The City has also used a fiscal agency in the past for both 
U.S. pay bond issues and in Canada when the market has been particularly bad or 
the City's requirements have been particularly heavy. The City last had a 
Canadian fiscal agency in 1970. 

I am at this time recommending that the City again establish a 
fiscal agency for its bond issues, for 1974 and 1975. This would, in my 
opinion, greatly help the City in obtaining the borrowed funds that we must have, 
even in the face of a most unsatisfactory bond market and given the currency 
and capital market problems throughout the world. A fiscal agency provides 
continual advice on timing and size of issues, provides orderly marketing 
procedures, avoids conflict with similar competing credits and provides continual 
favorable exposure of the name of the borrower to the market. It is impossible 
for a borrower such as the City of Vancouver to be sensitive to borrowing 
conditions and to the bond market on a day-to-day basis. Such sensitivity is 
necessary for successful placement of debenture issues in the type of bond 
market we have now and will probably have for some time, and it is one of the 
responsibilities of the Fiscal Agent to keep abreast of markets and to advise 
the City in this regard. 

If the City was in a position to stay out of bond markets until 
they improved then this would obviously be advantageous, but the City has a 
constant ongoing need for borrowed funds and must borrow on a regular basis. 
Therefore, we must structure our borrowing procedures to best fit market 
conditions as they exist. 

A fiscal agency agreement is not a highly formal contract but is 
basically an agreement between a borrower and a syndicate of underwriters that 
the borrowers requirements will be handled in a certain manner. The agreement 
is cancellable on 60 days' notice and the terms and conditions, etc. applicable 
to each debenture issue are subject to mutual agreement between the City and 
the syndicate. The formal items of contract refer to such things as expenses 
and comnissions on any mutually agreed debenture issue. Appendix I attached to 
this report lists the items that appear in a normal fiscal agency agreement. 


cont ' d 
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Clause No. 1 (cont'd) 

I am recommending that A. E. Ames & Co. Limited be appointed as 
the fiscal agency manager for the City and that they be requested to establish 
an appropriate underwriting syndicate for the City's borrowing needs for 1974- 
75. A. E. Ames & Co. Limited has a long history of serving the City very well 
under both agency arrangements and by virtue of them winning a majority of our 
public tender issues. They have also been the dealer that has maintained the 
best contact with the City and have been most diligent in providing the City 
with good information and advice over the years. They are one of the largest 
Canadian investment dealers with well established branches and extensive 
experience in the principal foreign capital markets. They are thoroughly 
knowledgeable regarding the City of Vancouver. 

I recommend that: 

a) City Council authorize me to conclude on behalf of the City, the 
fiscal agency agreement with A. E. Ames & Co. Limited, along the 
lines of the terms and conditions indicated in Appendix I, for 

a period ending December 31, 1975, subject to cancellation by 
either party on 60 days' notice. 

b) Prior to any bond issues the terms and conditions be reviewed 
by myself with the Finance and Administration Committee and 
Board of Administration, or, in the event of the Finance and 
Administration Committee being unable to meet, that the terms 
and conditions be approved by the Chairman or Deputy Chairman 
of the Committee plus the Mayor and Board of Administration. 

C) The Director of Legal Services be instructed, upon advice of 
the Director of Finance, to prepare the necessary bylaws auth- 
orizing the issues, for submission to Council. 

This action will result in the cancellation of the fiscal agency 
agreement between the City and Wood Gundy Limited whereby Wood Gundy has the 
authority to arrange one bond issue in Switzerland, subject to the terms being 
agreeable to the City. The Swiss Central Bank has halted all external loans 
for an indefinite period of time, which, coupled with steadily rising interest 
rates, makes the Swiss market an unlikely source of funds for the City. Wood 
Gundy Limited is expected to have a major position in the proposed syndicate." 

Your Board recommends Council approval of the recommendations of 
the Director of Finance. 

2 . Additional Staff - Home Care Project 
Th« Madlcal Health Officer reports as follows: 

"On July 3, 1973, City Council approved the recomendatlon of the Medical Health 
Officer to establish two Public Health Murse I positions to perfonn liaison duties 
essential for the Home Care Project. Funds were allocated and are totally 
recoverable from the Province of British Coluitbia through the Metropolitan Board 
of Health of Greater Vancouver. 

The program is now serving five acute hospitals in Vancouver. Referrals have 
grown steadily, and greatly exceed the number of patients who can be admitted 
according to the present criteria. Admissions in May 1974 were 92. Since 
December 1973, it has been necessary to augment the Public Health Nurse liaison 
time to cope with peak referral loads. 

At its meeting on March 27, 1973, the Metropolitan Board of Health recommended 
the establishment of a third full time Public Health Nurse Liaison position 
(P.H.N. I) as of April 1, 1974. We now have approval from the Assistant Deputy 
Minister of Health for the position (copy attached)." 

Your Medical Health Officer recommends: 

1974 

(a) One permanent P.H.N. I position be established 

April 1 - December 31, 1974 (6801/10) $«,379 


(b) Vacation and Illness Relief 
48 days 


(6801/10) 


2,054 
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(c) Fringe Benefits 


(6801/23) 


1,005 


(d) Atttonoblle Allowance 

9 @ $20.00 per annth 


(6801/305) 


180 



Since these amoonts are totally recoverable. Account No. 6810/414 vlll be 
Increased by $11,618. 

Tonr Board recoanends that the recoaaendatlons of the Medical Health Officer be 
approved. 


CONSIDERATION 

3- Rental of Stage Lighting Equipment Units to 

Theatre in the Park and Shakespeare in the Park 

Ihe Theatre Manager reports as follows i 

"Durijag the last fotzr years The Qaeen Elizabeth Theatre has rented lightins 
units to Theatre in the Park to assist them in their Bummer productions. 

The amount of rental has been held as a credit so that Iheatre in the Park can 
use an equivalent amount of free rentsd of rehearsal space. 

Last year, a new group, Shakespeare in the Park, were given permission to rent 
the lighting units which were already in place in the Malkin Bowl for the week 
following the end of the Theatre in the Park season. This year the same 
situation obtains. 

The Theatre Manager, with the concurrence of the Chairman of the 
Vancouver Civic Auditorium Board, recommends that lighting units 
be rented to Theatre in the Park and Shakespeare in the Park under 
the care and supervision of the Queen Elizabeth Theatre Lighting 
Console Operator. In return, the sum of $3,600.00 will be paid 
in advance by Theatre in the Park and $1,000.00 by Shakespeare in 
the Park and held as a rental credit to offset rentals of the 
rehearsal rooms in The Queen Elizabeth Theatre and The Queen 
Elizabeth Playhouse. Any unused amount of the credit will accrue 
as theatre rental, and rentals in excess of the amounts stated 
above and all other charges will be paid by Theatre in the Park 
and Shakespeare in the Park." 

Your Board submits this matter for Council CONSIDERATION. 
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Local Improvement Sidewalks on Special Grounds 
Slocan W/S , Venables to Parker 

Slocan W/S , Napier to Charles (Cont'd.) 

An investigation of the situation confirmed these conditions, 
and sidewalk projects have been initiated where necessary. 
This will give uninterrupted access, either by concrete 
sidewalks or existing screenings walks, to Lord Nelson School 
Annex on both sides of Slocan Street between Adanac and Charles 
Streets . 


The Traffic Division, in conjunction with the Police School 
Patrol, have designated both sides of Slocan Street between 
Adanac and Kitchener Streets as a school collector route. 
Priority has been given to the west side of Slocan Street 
because the school is located on that side. 


The Police School Patrol concurs in the view that these 
school collector walks should be constructed. 


When Council advances a project on Special Grounds under the 
provision of the Vancouver Charter, a property owner's share 
is limited to an amount not exceeding 25% of his assessed 
land value. On Slocan Street, none of the assessable 
properties are affected by this limitation, so that the 
following normal distribution of costs will apply: 


Property Owners ' 

Share 
City's Share 
Estimated 

Total Cost 


Slocan Street, W/S, 
Venables Street to 
Parker Street 


$ 212.00 
2,273.00 


$2,485.00 


Slocan Street, W/S, 
Napier Street to 
Charles Street 

$ 429.00 
4,652.00 


$5,081.00 


The abutting properties on both projects are residential 
flankage lots which receive a relief of 87^5% of their length 
on School Collector Streets, instead of the usual 75% 
residential flankage relief. 

I RECOMMEND that projects for P.C. Concrete Sidewalks on a 
School Collector Street be proceeded with on Special Grounds 
at the following locations: 

Slocan Street, West Side, from Venables Street to 

Parker Street 
Slocan Street, West Side, from Napier Street to 

Charles Street. ' 


Your Board RECOMMENDS the foregoing report of the City Engineer 
be adopted . " 


- CARRIED 


The formal resolution for the above purpose will be submitted 
to Council on June 23, 19 70. 


The Council then adjourned. 


***** 

The foregoing are the Minutes of the Special Council meeting of 
June 18, 1970. 



700 1^^ 


Board of Administration, June 21., 1974 (PERSONNEL - 1) 


PERSONNEL MATTERS 


RECOMMENDATIONS 


A-B 


1. Meeting with Federal Department of Justice on "Breath Alcohol 
Tests" - Ottawa Attendance; E.J. Fennell, Health Department 


The Acting Director of Personnel Services reports as follows 


"On October 19th, 1971, the City Council approved a request to 
have the City Analyst, Mr. E.J. Fennell, attend a meeting, 
October 21st and 22nd, 1971, with the Federal Department of 
Justice concerning "Breath Tests for Blood Alcohol Levels". 

The Federal Department has again called a meeting of the repre- 
sentatives on the"Canadian Forensic Society Special Committee 
for Breath Alcohol Tests", on which Mr. E.J. Fennell is the sole 
representative for British Columbia. The meeting is scheduled 
for June 20th and 21st, 1974 in Ottawa, with all expenses other 
than salary paid by the Department of Justice. The only expense 
to the City will be 3 days leave of absence with pay. 

As Director of the Vancouver Police Breathalyzer programme it is 
vitally important chat Mr. Fennell ensure the policies of the City 
do not conflict with R.C.M. Police procedures, as well as attempting 
to establish a uniform policy across Canada. Included in the 
agenda are two major items - 

(a) An investigation of a new breath testing device to 
determine its suitability for approval by the 
Attorney-General of Canada. 

(b) Development of a "suitable container" for the use 
of the accused. 

The development of a "suitable container" is a very critical 
issue which could ultimately affect the survival of the recent 
legislation. It is essential that the City Analyst receive 
up-to-date and firsthand information on all developments in 
order that the Vancouver Police will be well prepared and trained 
in the handling of these containers and other new developments. 

Due to the lack of lead time provided by the organizers of the 
meeting, combined with June 18th being a skip Council date, 
it was necessary for the Board of Administration to verbally 
approve Mr. Fennell's attendance. 

The City Medical Health Officer requested three (3) days leave 

of absence with pay for Mr. Fennell because this meeting is of 

importance to the Breathalyzer work for the Vancouver Police 

Force and except for being retroactive, this request is in 

accordance with Personnel Regulation 45-2, Non-roster Conferences , and 

I recommend that leave of absence with pay for Mr. E.J. Fennel for June 

19, 20, and 21st, 1974 be retroactively approved." 

YOUR BOARD RECOMMENDS that the foregoing recommendation of 
the Acting Director of Personnel Services be approved. 


2. Leave of Absence With Pay 
Fireman Babcock 


The Fire Chief reports as follows: 

Fireman R. Babcock has been chosen to represent Canada as a 
member of Lacrosse Canada in the World Lacrosse Tournament 
in Australia, June 22 - July 8, 1974. 

All travel expenses for the trip will be paid by Lacrosse 
Canada, but to participate. Fireman Babcock would require 
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leave of absence for eight duty shifts. A replacement will 
not be required and there will be no additional cost to the 
City. 

As this fireman will be representing Canada in this world 
tournament, the Fire Chief recommends leave of absence with pay 
for eight duty shifts be granted to Fireman Babcock. 

Your Board RECOMMENDS the foregoing recommendation of the 
Fire Chief be approved. 


CONSIDERATION 

3. Student Slimmer Employment - SWEEP '74 

The City Engineer reports as follows: 

"SWEEP '74 is a provincially subsidized program for the municipalities- 
to employ high-school .students for July and August on 'Environmental Enhance- 
ment' which is not part of normal municipal operations. The province would 
pay $400 per student per month, any other costs are the responsibility of the 
municipality. 

The City departments have been canvassed for project suggestions. None 
meeting the requirements of the program was advanced. 

The province requires that each application be approved by the appropriate 
union and both the 'inside* and the 'outside* unions take the position that the 
established wage and salary rates for the type of work should apply. The City 
would thus have to make a substantial addition to the Provincial subsidy. 

CONSIDERATION; 

In view of the absence of project proposals and the substantial share of 
the cost which would fall to the City, Council may wish to advise the province 
that the City of Vancouver will not be participating in SWEEP' 74." 

Your Board submits the above report of the City Engineer for CONSIDERATION. 


FOR COUNCfl ACTION SEE ?m{S) .Mtl 
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PROPERTY MATTERS 

RECOMMENDATIONS 

1. Acquisition for Senior Citizens' Housing Project 
Lot 10, Block 2, N.W.^ Section 2^, T.H.S.L., 
Known as 2912 Venables Street 


The Supervisor of Property and Insurance reports as follows :- 


"Reference is made to Item 2, Standing Committee of Council on Housing, 
April 9, 197U, confirmed by Council on April 23, 197U, authorizing the 
Supervisor of Property and Insurance to negotiate the acquisition of the 
property known as 2912 Venables Street to permit the consolidation of this 
land with the abutting City-owned land, for the development of Senior 
Citizens' Housing. 

These premises comprise a single storey frame dwelling plus a full basement, 
with a main floor area of 88U square feet, erected in 1957 on a lot 33' by 
li;6,75', zoned R.S.-l. This dwelling contains four rooms and dining area on the 
main floor, a U-room self-contained in-law suite in the basement, 9 plTJmbing 
fixtures, has a patent shingle roof, stucco and siding exterior and heat is 
supplied by an automatic gas-fired furnace. 

Following negotiations with the owner, she is prepared to sell for the 
total sum of $6U,500.00 in full settlement as of June 30, 197U» on "the 
understanding that she be permitted to retain rent-free possession to 
August 31, 197U. This settlement price is considered to be fair and 
equitable and it is proposed to put the dwelling up for sale for removal 
when vacant, or demolish same if it cannot be sold. 

RECOMMENDED: 

That the Supervisor of Property and Instirance be authorized to acquire 
Lot 10, Block 2, N.W.i Section 2U, T.H.S.L., known as 2912 Venables Street, 
for the sum of $6i|, $00.00 on the foregoing basis, chargeable to Code 
No. 565/lUOl." 


Your Board 

RECOMMEIIDS that the foregoing recommendation of the Supervisor of Property and 
Insurable e be approved. 


2. Acquisition for Park Site #26 

Lot 92, Blocks 1 & 2, D.L. 311, 565 S. W. Marine Drive, 
and Lot 93, Blocks 1 & 2, D.L. 311, 575 S. W. Marine Drive 

The Supervisor of Property and Insiiiance reports as follows :- 


"Park Site #26 is presently listed in Table II of 'Park Site Purchases 
Program, 1971 - 1975' » and as such allows for protective purchasing in 
accordance with Resolution of Cotincil (Harbour & Parks Matters), dated 
December 15, 1970. 

The above-described properties (565 S. W. Marine Drive and 575 S. W. 
Marine Drive), represent the only privately-owned sites in the proposed 
park, and constitute the following:- 

565 S. V. Marine Drive 

This property consists of a l^storey frame dwelling and basement 
with a main floor area of 1,056 square feet, erected in 1925, situated 
on a single family R.S.-l lot having a width of 66 feet with an 
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average depth of 235 feet, resulting in a site area of 15»528 square 
feet. The dwelling contains 6 large rooms, 5 plvunbing fixtures, patent 
shingle roof, wood siding and stucco exterior, concrete foundation, and 
is heated by an automatic gas fired hot water furnace. There is a 
single garage located on the site. This dwelling is in good condition 
for age and type and is occupied by the owners. 

57$ S. V. Marine Drive 

This property consists of a one-storey frame dwelling and basement, 
with a floor area of 939 square feet, erected in 1921+, and situated on a 
lot zoned R.S.-l single family, having a width of 66 feet and an average 
depth of 280 feet, resulting in an area of 18,1+57 square feet. The 
dwelling contains 5 rooms, 5 plumbing fixtures, patent shingle roof, wood 
shingle and siding exterior, concrete foundation, and is heated by an 
automatic gas-fired hot air furnace. There is a single garage located 
on the site. This dwelling is in fair condition for age and type, and is 
tenant occupied. 

In November of 1973 » Mr. Lionel Metier of Mercier Appraisals & Investments 
Ltd., as agent for the owners, advised that his clients were prepared to 
sell their respective properties. 

Following negotiations, the owners' agent by letter dated June 1+, 1971+, has 
confirmed that the owners have agreed to sell their properties on the 
following basis :- 

565 S. W. Marine Drive (Lot 92) $ 91,500.00 

575 S. W. Marine Drive (Lot 93) $ 90,500.00 

$182,000.00 


The sale date is to be J\me 30, I97I4., for both properties. 

It is considered that this price is fair and equitable and represents market 
value for this type of property, and further, the Superintendent of Parks & 
Public Recreation has endorsed this acquisition. It is proposed that the 
property will be rented until required by the Board of Parks & Public 
Recreation. 

RECOMMENDED: 

That the Supervisor of Property and Insurance be authorized to acquire 
Lots 92 and 93. Blocks 1 & 2, D.L. 3II, for the total sum of $182,000.00 
on the foregoing basis, chargeable to Code # I+I89/- Park Board Clearing 
Account." 

Tour Boaird 

:jECOMMENDS that the foregoing Recommendation of the Supervisor of Property & 
insurance be approved. 


3. Lot 63, North of Rlght-of -Way , D.L. 258 & 329 
Situated South Side of S.bl. Marine Drive, East 
of Jellicoe Street 


The Supervisor of Property & Insurance and the Director of 
Planning report as follows :- 

"Rofcronce is made to the report of the Supervisor of 
Property & Insurance and the Director of Planning to 
the Board of Administration dated April 19, 1971+ confirmed 
by Council April 23, 1974 wherein the Supervisor of 
Property & Insurance was requested to explore the 
advisability of leasing the above property (Lot 63, north 
of right-of-way, D.L. 258 & 329, situated south side of 
S.E. Marine Drive, east of Jellicoe Street) to the 
abutting owner and report back to Council. 
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Originally the abutting owner which is Tonecral't (B.C.) Ltd. wished 
to purchase the entire lot as described above for expansion p\irposes. 
They have now revised their plans and only want to acquire a .7 acre 
strip along their east bomdary line raeasxiring approximately 70 feet 
on S.E. Marine Drive and approximately 100 feet on Kent Avenue North. 
Their preliminary development plans show an addition to the e^dsting 
building extending across the present east boimdary line to the proposed 
new easterly boundary line. Following Councils' instructions the leasing 
rather than the direct sale was explored with the owners. As the owners 
plans were to extend their present building onto the City land, a lease 
would mean that a wall would have to be constructed along the present 
boundary line. This would alter the owner's plans to such an extent that 
they would not be able to carry out their proposed expansion. Also, this 
.7 acre site, because of its size and shape, would not be a readily 
marketable lot in the future and would not blend in with any proposed 
resubdi vision plan of this entire area. 

Therefore the Supervisor of Property & Insurance and Director of Planning 
recoiruTiend that a portion of Lot 63, North of Right-of-V7ay, D.L. 2$Q & 329 
consisting of .7 acres be sold to Tonecraft (B.C.) Ltd. on the following 
basis : 


1. Purchase Price $9ii,2?5.00 

2. Fortion of Lot 6^ consisting of .7 acres to be consolidated 
with Lot, ('ih wliich is owned by Tonecraft (B.C.) Ltd. 

^. Purchaser bo bear all necessary s\irvey and legal costs and 
portion of l^yij taxes. 

h. Sub.iect to the purchaser obtaining a development permit 
within 12 months. 

Subject to method of disposal of waste satisfactory to 
Director oJ' Permits and Licenses. 


RECOiM^lH'lDED that the foregoing recommendation of the Supervisor of 
Property & Insurance and Director of Plfinning be approved. " 

Your Board 

RECOMMENDS that the j'oregoing recommendation of the Supervisor of Property 
and Insurance and Director of Planning be ^ipproved. 
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INFORMATION & RECOMMENDATION: 


1. 


Sewer Separation on Private Property 


The City Engineer and the Director of Permits and Licenses report 
as follows: 

"INTRODUCTION 


This report deals with problems which arise on private property. 


in the City's sewer system. It outlines briefly the nature of the City's 
present sewer system, sewer construction program, and the implications of 
this program for property owners. Specific areas of the City where problems 
arising from works on private property have been encountered are discussed. 

City Sewer System 

The City sewer system consists principally of two types, either 
combined or separate: 


A. Almost ninety percent of the total system has been constructed 
on the combined sewer basis. In this system, domestic and 
industrial sewage are carried in the same pipe as storm drainage 
water. The main disadvantage of this type of system is that 
during rainfall periods the resulting combined flow is too 
large to be carried to or treated by the sewage treatment 
plant. As a result, overflows of the mixed sanitary sewage 
and storm water are spilled into the receiving waters during 
periods of relatively heavy rainfall. 

B. About 12 percent of the City's system has been constructed on 
a separate sewer basis. Under this system, domestic and 
industrial sewage are carried in one pipe and storm water is 
carried in a separate pipe. This enables the sanitary sewage 
to be conveyed to a treatment plant at all times without 
dilution by storm water, and prevents contamination of the 
storm flow by domestic and industrial waste. 


The City's current five year program is directed toward upgrading our 


system for both capacity and pollution control capability. It will increase 
the separated area of the City to about 20% by 1976, and significantly reduce 
overflows of sanitary sewage into False Creek and English Bay. It will also 
eliminate present continuous sewage discharges to the Fraser River and to 
the Harbour. This program of sewerage improvements is being undertaken by 
the City and the Greater Vancouver Sewer District at a total cost of 30 
million dollars and is scheduled for completion in early 1976. 


(a) Greater Vancouver Sewer District Work 

The Sewer Board portion of the program, totalling 
approximately 10 million dollars, consists of construction 
of interceptor sewers designed to pick up dry weather 
sanitary flow from the City's system and carry it to the 
primary treatment plant at lona Island which has been 
expanded to handle increased flows • All dry weather flow 
from the City is scheduled to be carried to the treatment 
plant by mid-1974 with the exception of a small area in 
the south of the City, near the Fraser River. However, as 
previously mentioned, overflows of combined sewage will 
still occur during storm periods at the outfalls operated 
by the City and the Greater Vancouver Sewerage and Drainage 
District. 


City of Vancouver Sewer Program 1971 to 1975 
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(b) City Work 

The City's program, which totals approximately 20 million 
dollars, consists of the construction of new separate 
sewer systems In the West End, a large portion of the 
Downtown, the False Creek flats, Kltsllano, the area 
bounded by Main Street, Broadway, Great Northern Way 
and Commercial Drive and the area between Marine Drive 
and the Fraser River extending from Granville Street to 
Boundary Road. The main alms of this program are to 
reduce the amount of sanitary sewage which now discharges 
to the waters of False Creek, English Bay, and the Fraser 
River, and to replace systems In poor condition or 
Inadequate In size. 

Effect of Sewer Separation Program on Private Property 

Whenever a combined sewer system In an older area Is replaced 
with a new separate sewer system, a major problem arises In separating 
the sanitary sewage and storm flow from existing buildings. Many of 
the older buildings have Internal combined plumbing systems. In which 
water from the roof and foundation drains Is mixed with the sanitary 
flow. If these sewer systems on private property are not separated, 
the pollution control benefits of a separate system will largely be 
lost, and frequency of flooding of private properties from an overloaded 
sanitary system will be Increased. The City's sanitary system in a 
separated area does not normally have the capacity to carry all the 
storm water flows which reach It through combined connections. This 
will cause surcharging of the sanitary sewer, overloading sanitary 
pumping stations, creating flooding conditions and overflows of 
sanitary sewage to receiving waters. In order to separate the sanitary 
flow from the storm runoff flow. It will therefore be necessary for 
the owners of these buildings to separate their private plumbing systems. 
This may result In considerable expense for the property owner. 

In certain Isolated Instances In higher zoned areas, buildings 
with deep basements exist which now have gravity combined connections. 
These buildings may have to Install sump pumps to pump storm water up 
to a sewer when a new separate system Is Installed. This will only be 
done in situations where the cost of building a new storm sewer sufficiently 
deep to provide a gravity connection becomes prohibitive. 

The Plumbing By-law states In Section 1.4.23 that: 

'In a separate system area no storm water drainage shall 
be conveyed from any premises Into a sanitary sewer, nor 
shall any sewage be conveyed from any premises Into a 
storm sewer. Where both sanitary and storm sewers are 
available , the owner of any premises shall be required 
to provide separate building (house) sewers for conveying 
sewage and storm water drainage to the building (house) 
sewer extensions.' 


Section 1.6.4. of the By-law makef? provision for the City to pny the 
cost of the work of connpcting the storm sewer from the builf^lnp. to the City's 
connection and the cost may then be paid to the City by the owner in five, ten, or 
fifteen equal annual Instalments including a cost for interest charp.ps. In this 
way the owner is spared from the necessity of making one lump sum payment. The 
cost of such work for one and two family dwellings varies greatly but can be 
expected to lie in the $400 to $aOO range. 

It should be noted that in the period from 1964 to 1966 the Building 
Department conducted an enforcement program in part of the Still Creek area 
which was reasonably effective but which resulted in strong objections from 
some citizens. As a result. Council on December 20th, 1966, resolved that 
the Plumbing By-law should not be enforced unless it could be established 
clearly that a cross-connection is in existence between the storm and sanitary 
systems on a subject property. Attached as Appendix 'A' is a memorandum by 
The City Building Inspector which describes the 1964-66 program in greater 
detail. 
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It has not been found possible, in a practical way, to find evidence 
of this nature which would be acceptable in court. Nevertheless it is be- 
lieved that cross-connections do exist and that the only way to deal with 
them is to enforce the Plumbing By-law. It is believed that if the By-law 
is enforced, there will be a significant drop in the coliforrft counts in local 
waters and in particular, in False Creek and Still Creek. 

Problem Areas in the City 

As noted earlier, separation work is planned or has taken place 
in False Creek Flats, Strathcona, the West End, Downtown, Kitsilano, 
and the area bounded by Broadway, Great Northern Way, Main and Commercial. 

In addition, there is a large area of existing separate system in 
the Still and Vivian Creek drainage areas which shows pollution problems 
originating from improper systems on private property. Each of these areas 
is discussed briefly below. 

False Creek Flats 

The sewerage system in this area is being updated after many years 
without work, as a result of the City-C.N. agreement covering the aie'a. 
Many of the existing properties discharge septic tank effluent and industrial 
waste to the storm sewer system and into False Creek. Not only are we 
bound by the conditions of our Pollution Control Branch permit to eliminate 
these discharges, but our own False Creek cleanup program makes this 
essential . 

West End 

The very high population densities in the West End, the proximity 
of bathing beaches and limited capacity of the Greater Vancouver Regional 
District pumping stations and interceptors make sewer separation desirable 
here. Fortunately, in this zoning new buildings have been required for the 
past five years to bring separate connections to the property line. However, 
many older buildings will still require internal alterations. 

Downtown 

The situation in the Downtown is similar to that in the West End. 
Much of the Downtown area discharges to False Creek, and for this reason 
must be separated. The intensity of development makes it important that 
the Downtown area be handled properly. 

Kitsilano 

Although actual separation work has not begun in Kitsilano, it is 
important that the City work which is done be accompanied by work on private 
property. Once again, densities are high and discharge takes place in 
recreational waters. 

Strathcona 

Among the areas listed here, Strathcona is unique. The City 
system is new, and sized for assumed future RM-3 development. The 
buildings in the area are old, many have no roof drains; on many more 
the foundation drain system is plugged and not functioning. As a result, a 
relatively small quantity of storm water finds its way into the 
sanitary system. 

We can^therefore^ tolerate the present situation so long as all 
new developments and any significant renovations connect properly to the 
separate system. 

Area Bounded by Broadway, Great Northern Way, Main, Commercial Drive 

Much of this area is tributary to False Creek, and has recently been 
largely developed for high density uses. This combination of circumstances 
makes it necessary that all existing and new developments other than existing 
single family dwellings connect properly to the new separate system. 
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Still Creek Drainage Area 

The separate system in the Still Creek Area was constructed over 
a period of years to avoid pollution of Still Creek with sanitary sewage. 
At the present time a pollution survey is being carried on throughout the 
area by G.V.R.D. and City forces. This survey has identified some areas 
within the system where the storm flow is contaminated by sanitary sewage. 
There are also areas where the City has paid flooding claims which arise 
as a result of storm water entering the sanitary system. The Engineering 
Department and the Department of Permits and Licenses should proceed with 
house to house checking to identify the source of these problems. Property 
owners will be required to take corrective measures to eliminate any cross 
connections between the storm and sanitary systems on private property. 
The Engineering Department will, at the same time, correct any deficiencies 
located in the City system. (A separate item in the City Engineer's 
report requests allocation of funds to reconstruct substandard manholes 
in this area.) 

Council may wish to note that the Permits and Licenses Department 
did undertake a similar program in the Still Creek Area between 1961 and 
1968, and after representations from property owners, the scope of the 
program was reduced and thus was never brought to satisfactory completion. 

Vivian Creek Drainage Area 

The Vivian Creek Drainage Basin is sewered on the separate system 
basis. Storm water from this area drains to Vivian Creek and thence to 
the Fraser River and sanitary sewage is directed to lona Island for 
treatment. A pollution survey was carried out in the area last summer 
and the results indicate that there are some local areas within the 
overall system where sanitary sewage is entering the storm drainage 
system. The Engineering Department and the Department of Permits and 
Licenses should proceed with house to house checking in order to locate 
the exact sources of this pollution. 

Property owners will be required to take corrective measures 
to eliminate any cross connections between storm and sanitary sewers 
which are located on private property. The Engineering Department will, 
at the same time, correct any deficiencies located in the City's system. 

In both the Still and Vivian Creek areas it may be found, in some 
instances, that there are no direct cross-connections but rather that a 
transfer of sanitary sewage into the storm line takes place by percolation 
as a result of deterioration ot the pipe joints. In such situations it will 
be necessary to require the owner to repair or replace this defective plumbing 
in order to eliminate a source of pollution of the storm drainage system. The 
resultant cost could be somewhat higher than that referred to on page 2 of this 
report. 

The preceding report is presented for Council's INFORMATION. 

The City Engineer and the Director of Permits and Licenses RECOMMEND: 

(i) The Plumbing By-law be amended to allow the City to pay the 
cost of separation of sewers on private property for one and 
two family dwellings and place this cost on the Tax Roll; the 
owner then having the option to repay the same in a manner 
similar to that which now applies to storm sewer connections 
(.Sub-sections 1.6.4 and 1.6.5). 

(ii) That Council endorse the proposed action of the Director of 
Permits and Licenses and the City Engineer in their efforts 
to obtain the necessary sewer separation on private property 
and thus reduce pollution of storm water with sanitary sewage. 

(iii) $15,000 be appropriated from Sewers Capital Account 
118/7905 'Pollution Control - Unallocated' to cover 
the cost of temporary staff and testing work for 
tracing pollution sources in the Still and Vivian 
Creek Drainage Areas." 


FOR COUNCIL ACTION SEE PAGE(S)i?.;/£ 
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SOCIAL SERVICES & HEALTH MATTERS 


RE COMMENDAT I ON 

1 . Steam Baths - By-law Amendment 


The Director of Permits & Licenses reports as follows: 

"Subsection 5 of Section 26 of the License By-law states: 

•No person shall operate or maintain any steam bath or 
massage parlour which contains cubicles or compart- 
ments intended to be occupied by patrons thereof: 

(a) unless there is an entrance to each of such 
cubicles or compartments of a width at least 
equivalent to two-thirds of the length of the 
side of the cubicle or compartment in which 
such entrance is; and 

(b) tmless such entrance is free of any curtain 
screen, door or other obstruction; and 

(c) unless at all times a clear view of the in- 
terior of each such cubicle or compartment 
is afforded throtigh such entrance.'" 


The Medical Health Officer advises as follows: 

"At some time in the past, Subsection 5 of Section 26 of the 
Licensing By-law was written at the request of Dr. J.L. Gayton, 
Medical Health Officer for the City of Vancouver at that time. 

It has now become apparent that this Section has lost its value 
as a V.D. Control measure and I now feel that you should con- 
sider taking action to have the Licensing By-law amended to 
delete the above section to permit a more realistic appiToach to 
the approving of new Steam Bath license applications." 


In view of the foregoing, I RECOMMEND that the Director of Legal Services be 
requested to prepare an appropriate By-law amendment to delete Subsection 5 
of Section 26 of the License By-law. 


FOR COmn^ pA5f(s) ^./^^ 
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CITY OF VANCOUVER JUN18 1970 

SPECIAL COUNCIL - JUNE 18, 1970 
PUBLIC HEARING 

A Special Meeting of the Council of the City of Vancouver was held 
in the Council Chamber on Thursday, June 18, 1970, at 2.00 p.in., 
for the purpose of holding a Public Hearing in connection with re- 
zoning matters and for the purpose of giving consideration to such 
rezoning matters. 

PRESENT: His Worship the Mayor (Chairman). 

Aldermen Bird, Calder, Hardwick, Linnell, 
Phillips, Rankin, Sweeney and 
Wilson . 

ABSENT: Alderman Adams (On Civic Business 
Alderman Broome (Leave of Absence 

CLERK TO THE COUNCIL: R. Thompson. 


1. Lots 38-43, Block 162, D.L. 264A 

Situated on the South Side of 10th Avenue between 
Commercial Drive and Victoria Drive. 


An application was received from Mr. Peter Cole for the 
rezoning of the above described property: 

FROM: RT-2 Two Family Dwelling District 
TO: CD-I Comprehensive Development District 

The application was approved by the Technical Planning Board 
subject to the uses being restricted to a medical office building 
with customary ancillary uses, and that the final three readings 
of the amending by-law be not given by Council until prior compliance 
by the owners with the following conditions: 

a. The detailed scheme of development to be first 
approved by the Technical Planning Board, the 
scheme of development not to be materially 
different from that submitted by the applicant 
and prepared by Peter Cole and marked, "Received 
Department of Permits & Licences, May 5, 1970," 
after advice from the Design Panel on the 
architectural design of the structure. The 
development to provide a 10' landscaped setback 
continuous along 10th Avenue with the exception 
of three means of ingress and egress, same being 
directly across said 10' landscaped setback, 
maintaining a 7' landscaped setback along the 
easterly property line, and a 4' landscaped setback 
and screening along the east/west lane with adequate 
tree planting and landscaping within the site. 

b. Lots 38-43, Block 162, D.L. 264A to be first 
consolidated into one parcel and so registered in 
the Land Registry Office after dedication of the 
south 5' to the City for widening the lane to a 
minimum of 20 ' . 

c. All signs and advertisements to be first approved 
by the Technical Planning Board. However, such 
signs or advertisements to be restricted to facia 


AMENDED 

SEE PAGE 


Cont ' d 
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BUILDING & PLANNING MATTERS 

RECOMMENDATIONS 

1. Proposed Zoning By-law Amendments for both sides of Granville 
Street, between Drake and Cordova Streets 


The Director of Planning reports as follows: 

"On February 19, 1974, I reported to City Council that physical construction 
of the Granville Street Transit Mall had commenced and it was advisable to 
incorporate the intentions regarding development into the Zoning and Develop- 
ment By-law. To this end I made application dated February 6, 1974 to amend 
the Zoning and Development by-law to create two new zones, namely CM- 1 A and 
CM-2A. This will limit the uses that may be permitted, both outright and 
conditional, on both sides of Granville Street between Drake and Robson Streets 
(CM-IA) and Robs on and Cordova Streets (CM— 2A). The boundaries (Drake and 
Cordova Streets) are beyond the limits of the mall, but I consider that the 
extensions will further protect the quality of the mall. 

The draft schedules were considered and endorsed by the Granville Mall Interim 
Authority at its meeting held on February 13, 1974. 

The Technical Planning Board considered the draft schedules on April 26, 1974 
and on June 14, 1974 with the recommendation that the application to create 
the new district schedules be approved and that the areas shown on the attached 
maps be rezoned accordingly. 

It is RECOMMENDED that the application to create the CM-IA and CM-2A District 
Schedules and to rezone the lands shown on the attached maps be referred for 
consideration of Council at a Public Hearing after receiving a report thereon 
from the City Planning Commission. 


2. Development Permit Application No. 64577 
1013 West 7th Avenue 

The Director of Planning reports as follows: 

This is a development permit application to construct a building 3 
storeys in height with off-street parking facilities in the basement. 
The building would contain offices on the main floor and seven 
dwelling units on the second and third floors. There would be 25 off- 
street parking spaces provided in the basement. 

The site (Size 100' x 120') in this CRM-2 District is located 
at the north-west corner of West 7th Avenue and Oak Street. 

49 per cent of the building area would be occupied by offices with the 
remaining 51 per cent occupied for residential purposes. 

COMMERCIAL CONTENT FOR DEVELOPMENT IN THE FAIRVIEW SLOPES 

On October 5, 1973, the Technical Planning Board on being informed by 
the Director of Planning: 

" ... the intent in writing the Regulations initially was to 
provide for mainly a residential district within which commercial 
development would be permitted. It was clearly the intent that 
residential use would dominate and that commercial use would be 
secondary. The first draft of the Regulations, in fact, 
provided for a maximum of 25 per cent commercial content in each 
case, but as a result of representations by the Vancouver City 
Planning Conmission this 25 per cent was deleted and the 
Regulations were approved with no specific limitation on the 
proportion of commercial ..." 

and the concern expressed by the Chairman of the Civic Development 
Committee and the False Creek Committee considered the issue and resolved: 

THAT the Technical Planning Board adopt as a policy a limitation 
of approximately 25 per cent on the commercial content in any 

Cont'd . . . 
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Clause #2 continued ; 

development either new development or the conversion of the exist- 
ing buildings; this policy to take effect immediately and continue 
until the adoption of a revised by-law for the Fairview Slopes. 

An area planning programme is being initiated in the Fairview area. As 
first steps, an area planner is being recruited and an area planning 
committee will be established. 

The programme is expected to include recommended changes to existing 
CRM-3 Zoning Schedules, including refinement of the existing restriction 
of commercial uses to 25% or less of any single development. The 
Technical Planning Board has adopted this interim development control 
policy, due to the high proportion of development permit applications 
which have been submitted for predominantly commercial uses. The 
intention of existing zoning and present planning is to create a 
primarily residential environment. 

Section 3 of the CRM-2 District Schedule which Regulations are 
subject to special approval by City Council states: 

"In order to encourage the development of buildings designed 
to take advantage of this deep north facing slope, the City 
Council may in its discretion permit a building at variance 
with the regulations set out in Section 1 of the Schedule 
after having received the report thereon from the Technical 
Planning Board and after consultation with the Vancouver 
City Planning Commission, In the exercise of this 
discretion the Coiincil shall also have due regard 
to the following: 

a) the provision of private outdoor living space; daylight; 
landscaping; the disposition of the required off-street 
parking and loading facilities, the location of the 
building in relation to the site and surrounding 
streets and buildings, and its overall design; 

b) for buildings approved under this clause only Council 
shall determine the maximum floor area which shall be 
allowed having particular regard to the factors noted 
above. 

In no case, however, shall: 

i ) the maximum floor space ratio exceed 1.5 computed as 
described in Section l.G of the CRM-2 District Schedule 
and 

ii) the height of a building exceed 35 feet, nor 25 feet 

measured from the centre line level of the nearest street 
directly southward. 

The Technical Planning Board and the Vancouver City Planning 
Commission recommend that this development permit application be 
refused for the following reason: 

The amount of the commercial space within this development is 
considered excessive having regard to this site being located 
in a CRM-2 District. 

It is RECOMMENDED that this development permit application be 
refused in accordance with the recommendations of the Technical 
Planning Board and the Vancouver City Planning Commission, 


! 3, 5392 Victoria Drive (North-East Corner of Victoria Drive and 
3^th Avenue) - Development Permit Application No, 66506 

I The Director of Planning reports as follows: 

Shell Oil Canada Limited has filed Development Permit Application No. 
66506 to construct a gasoline service station (self-service) and demolish 
the existing gasoline service station on the site at the north-east 
corner of Victoria Drive and 38th Avenue. The site is in a C-2 Commercial 
District. Cont'd • . • 
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Clause #3 continued ; 

The gasoline service station policy, as adopted by City Council in October 
1968, permits the rebuilding of the existing gasoline service station on 
this site. 

The Technical Planning Board and the Vancouver City Planning Commission 
recommend that Development Permit Application No. 66506 be approved in 
accordance with the submitted application, such plans and information 
forming a part thereof, thereby permitting the construction of a gasoline 
service station (self-service) and the demolition of the existing gasoline 
service station on the site subject to the following conditions: 

1. Prior to the issuance of the development permit, revised drawings are 
to be submitted to the satisfaction of the Director of Planning 
clearly indicating the provision of landscaping at the corners of the 
site abutting streets and between points of ingress and egress and 
the provision of trees and shrubs between the rear of the building 
and the easterly property line, with a fence around the rear of the 
property. 

2. Prior to the issuance of the development permit the crossings are to 
be first approved by the City Engineer. 

3. All landscaping to be provided in accordance with the approved draw- 
ings within six months from the date of any use of the approved 
development and thereafter to be permanently maintained in good 
condition at all times. 

4. The development including the use of all open portions of the site 
to be carried out and maintained at all times in accordance with the 
approved drawings and Section 11(10) of the Zoning and Development 
By-law. 

IT IS RECOMMENDED THAT Development Permit Application No. 66506 be approved in 
accordance with the recommendations of the Technical Planning Board and the 
Vancouver City Planning Commission. 


4. Development Permit Application No. 65OIO 
lOSl West ^th Avenue 


The Director of Planning reports as follows: 

This is a development permit application to alter and use the existing 
2 storey plus basement one-family dwelling on this site for offices. 

This site (Size 2S' x 120') in this CRM-2 District is located on 
the north side of West Sth Avenue between Oak Street and Spruce 
Street. 

The existing building is at variance to the Regulations of Section 1 
of the CRM-2 District Schedule with respect to floor space ratio; set- 
backs and off-street loading and unloading facilities would not be 
provided. 

The building would have a floor space ratio of 0.57 in lieu of the 0.45 
as permitted by Section 1 of the Schedule. The building would be 
totally occupied by offices with no provision for residential accommod- 
ation. 

COMMERCIAL CONTENT FOR DEVELOPMENTS IN THE FAIRVIEW SLOPES 

On October 5, 1973, the Technical Planning Board on being informed by 
the Director of Planning: 

... the intent in writing the Regulations initially was to 
provide for mainly a residential district within which commercial 
development would be permitted. It was clearly the intent that 
residential use would dominate and that commercial use would be 
secondary. The first draft of the Regulations, in fact, provides 
for a maximum of 25% commercial content in each case, but as a 
result of representations by the Vancouver City Planning Commission 
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Clause #4 continued ; 

this 25% was deleted and the Regulations were approved with no 
specific limitation on the proportion of commercial ..." 


and the concern expressed by the Chairman of the Civic Development 
Committee and the False Creek Conmittee considered the issue and resolved: 

THAT the Technical Planning Board adopt as a policy a limitation 
of approximately 25% on the commercial content in any development 
either new development or the conversion of the existing buildings; 
this policy to take effect immediately and continue until the 
adoption of a revised by-law for the Fairview Slopes. 

An area planning programme is being initiated in the Fairview area. As 
first steps, an area planner is being recruited and an area planning 
committee will be established. 

The programme is expected to include recommended changes to existing CRM-3 
Zoning Schedules, including refinement of the existing restriction of 
commercial uses to 25% or less of any single development. The Technical 
Planning Board has adopted this interim development control policy, due 
to the high proportion of development permit applications which have 
been submitted for predominantly commercial uses. The intention of 
existing zoning and present planning is to create a primarily residential 
environment. 

Section 3 of the CRM-2 District Schedule which Regulations are subject 
to special approval by City Council states: 

"In order to encourage the development of buildings designed to take 
advantage of this deep north facing slope, the City Council may in 
its discretion permit a building at variance with the regulations 
set out in Section 1 of the Schedule after having received a report 
thereon from the Technical Planning Board and after consultation 
with the Vancouver City Planning Commission. In the exercise of 
this discretion the Council shall also have due regard to the 
following: 

a) the provision of private outdoor living space; day light; land- 
scaping; the disposition of the required off-street parking 
and loading facilities, the location of the building in 
relation to the site and surrounding streets and buildings and 
its overall design; 

b) for buildings approved under this clause only Council shall 
determine the maximum floor area which shall be allowed having 
particular regard to the factors noted above. 

In no case, however, shall: 

i ) the maximum floor space ratio exceed 1.5 computed as described 
in Section 1(g) of the CRM-2 District Schedule and 

ii) the height of a building exceed 35 ft. nor 25 ft. measured from 
the centre line level of the nearest street directly southward." 

The Technical Planning Board and the Vancouver City Planning Commission 
recommend that this development permit application be refused for the 
following reason: 

The amount of commercial space within this development is considered 
excessive having regard to this site being located in a CRM-2 
District. 

It is RECOMMENDED that this Development Permit Application 
No. 65010 be refused in accordance with the recommendations of 
the Technical Planning Board and the Vancouver City Planning 
Commission. 
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5. Request to Keep a Maximm of Six Horses on Site 
7025 Balaclava Street 

Development Permit Application No» 6140^ 

The Director of Planning reports as follows: 

Development Permit Application No. 61408 was filed by Miss Caroline 
Weeks to construct a 32.25' x 10.25' stable at the north-west corner 
of this site and to keep a maximum of six horses. 

This site is located in a RA-1 Limited Agricultural District. 
Section 10(16)(c) of the Zoning and Development By-law requires that 
the keeping or housing of horses be subject to the approval of City 
Council . 

The Technical Planning Board approved this development permit appli- 
cation permitting the construction of a 32.25' x 10.25' stable at the 
north-west corner of this site and the keeping of six horses on the 
site, subject to conditions one of which being that approval of City 
Council be first obtained for the keeping of six horses on the site. 

The Director of Planning recommends that City Council approve the 
keeping of six horses on this site. 

IT IS RECOMMENDED THAT the recommendation of the Director of Planning be 
approved 


FOR COUNCIL ACTION SEE ?msr.t^£- 
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FIRE & TRAFFIC MATTERS 


RECOMMENDATION 

1. Closure of Robson Street Between 
Howe Street and Hornby Street 

The City Engineer reports as follows: 

"A decision is required on procedure for closing Robson Street between Howe 
and Hornby Streets for construction of the proposed B.C. Building. This report 
reviews the traffic and transit implications of this closure, and recommends on 
the timing. 

Background 

The final design of the proposed new Provincial Government buildings on Block 
51, 61, 71 emphasizes north-south pedestrian continuity between the blocks with 
multi-level pedestrian connections somewhat in the manner of the 'linear park' 
concept, 

Smlthe Street is overpassed with a rooftop plaza connection that drops down 
in stepwise fashion to a sunken plaza underpassing Robson Street, To de-enphasize 
Robson Street traffic and open up the sunken pedestrian plaza as much as possible 
the Provincial Architects proposed narrowing Robson Street in this area and changing 
its character from a major traffic artery to a pedestrian and transit-only bridge. 

On January 8, 1974- Council 'In Camera' approved this proposal and directed 
the Mayor to write to the Honourable W,L, Hartley, Minister of Public Works agreeing 
that - 

'The proposal as presented by the Department of Public Works 
and Arthur Erickson for development of the three (3) blocks 
is endorsed and accepted, Robson Street will be closed between 
Howe and Hornby Streets except for two transit lanes of traffic. 
The 80 foot width of Robson Street would be retained as a 
dedicated street allowance and be available for additional 
traffic lanes in the future if the two proposed lanes prove 
to be inadequate. ' 

By letter to the Mayor of January 25, 1974 the Minister replied - 

^Yovr recommendations with regard to Robson Street being closed 
but the retention as a dedicated street allowance and provision 
for additional traffic lanes in the future, is one which we had 
discussed and we can incorporate and agree to. It woiild be 
your discretion, in the future, as to whether or not these 
additional lanes would be provided and the responsibility at 
that time would of course, be yours. ' 

Your officials have discussed the proposed construction with Concordia Management 
Company Limited who are handling this work for the Provincial Government. Concordia 
has said that to complete the Robson Street portions of the work by their target 
date of late spring 1976, two alternatives are available; 

(a) to construct the extensive areas beneath and adjacent to Robson 
Street while maintaining traffic at all times - construction 
operations would need to begin in early November 1974. This 
method would not only entail numerous relocations of the subject 
two lanes to allow construction to proceed but as well, would 
incur substantial cost and time premiums. 

(b) to construct beneath and adjacent to the subject Robson Street 
section, which would be closed to all traffic. In this case 
construction would need to start in February 1975. 


cont ' d 
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Clause No. 1 (cont'd) 


Except for the convenience of transit, there is not much point in maintaining 
traffic at all times during construction and then closing this section of Robson 
Street to automobiles. The very limited Robson Street transit can be rerouted 
and a full closure at the start of construction would simplify and shorten the 
work so that it need not start until after the pre-Christmas heavy traffic period. 
In view of Council's commitment, alternative (b), i.e. full closure at the start 
of construction in February 19V5, appears to be best. 

Traffic Effects of Granville and Robson Closures 

In the downtovm area there are more north-south routes than east-west routes. 
In addition, the north-south streets have longer blocks, a better balanced one-way 
pattern, and are generally better connected (particularly at the Granville Bridge) 
than the east-west streets. However, more traffic enters the downtown on the east- 
west streets. Because of this and the heavy bus traffic that has been on Granville 
Street for many years, the volume of cars on Granville was relatively light, 
particularly in comparison to some of the east-west streets. The ability of other 
north-south streets to carry additional traffic, the direct connections of Seymour 
and Howe with the Granville Bridge on the south, and the fact that Granville Street 
dead-ends at the waterfront on the north made it a 'natural' for closure from a 
traffic point of view. 

A similar situation does not exist with regard to Robson Street. The traffic 
effects of the proposed closure of Robson at the Court House are somewhat comparable 
to the closure of Howe Street at Block 52 in 1970/71, except that traffic volumes 
were generally lower at that time, Granville Street was fully open, and as pointed 
out already the north-south streets taken together have more capacity and less 
traffic than the east-west streets. 

A great deal of the traffic coming into the downtown via the Cambie Bridge 
leaves Robson Street before reaching Howe Street, but an analysis of traffic patterns 
indicates that approximately 60^ of the traffic using Robson Street in one manner 
or another will be disrupted by the proposed closure between Howe and Hornby. In 
absolute terms, the 1300 vehicles now using this block of Robson Street in the peak 
hour will have to divert to other east-west streets, primarily Georgia, Dunsmuir 
and Nelson, via the north-south streets principally Howe, Seymour, Richards and 
Homer. This will result in a significant increase in congestion on these streets 
and more circuitous routing for the detoured traffic. 

The Engineering Department will monitor this situation and report back if 
appropriate. 

Transit Considerations 

The following table shows the present orientation of the bus system by peak 
hour volume for the various east-west streets: 


EXISTING PEAK HOUR BUS VOLUME 


Street 

Eastbound 

Westbound 

Smithe 

11 


Robson 


11 

Georgia 

50 

50 

Dunsmiiir 


60 

Pender 

73 

51 

Hastings 

73 

81 

I Cordova 
1 

28 



Only one bus route with a volume of 11 buses in the peak hour uses Robson 
Street at this time. To make efficient use of the east-west street system while 
reserving Robson Street, or portions thereof, for buses only would require a 
substantial reorganization of bus routes within and entering the downtown. The 
Bureau of Transit Services has given no indication that any such major changes are 
contemplated. 


cont ' d 
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Clause No. 1 (cont'd) 

Under the existing orientation of the bus system, other east-west streets 
require exclusive bus lanes much more urgently than Plobson, but the loss of automo- 
bile lanes on Robson will make it more difficult to take other lanes away from 
automobiles. 

The Bureau's preliminary assessment made last year indicated that the critical 
need they saw was for four exclusive transit lanes on the Granville and Hastings 
corridors. In staff discussions with the Bureau the only indication of possible 
transit intensive use of Robson Street has been in reference to streetcars. 

Summary 

The closure of Robson Street at the Court House will cause considerable traffic 
problems, significantly more than the previous closure of one block on Howe Street. 
Under the existing orientation of the bus system, other east-west streets require 
exclusive bus lanes much more urgently than Robson, but the loss of automobile 
lanes on Robson will make it more difficult to take other lanes away from automobile 
A major reorganization of downtown bus routes would be required for buses to make 
efficient use of the transit lanes being provided on Robson and this has not been 
contemplated. 

The Provincial Government's construction management consiiltants have proposed 
two alternative methods for the agreed construction on and under Robson between Howe 
and Hornby Streets, i.e. either close this block of Robson completely in February 
1975 for the start of construction; or start construction earlier, in NovBmber 1974- 
but maintain two lanes of traffic at all times. 

In view of Council's retention of an option to restore vehicle traffic, it 
seems appropriate to combine the benefit of complete closure (construction speed 
and construction after Christmas) with an evaluation of the impact of the closure. 

Recommendation 

In view of Council's commitment to the Provincial Government in this matter, 
the City Engineer RECOMMENDS that Council approve the closure to all traffic of 
Robson Street between Hornby and Howe Streets in February, 1975 for construction, 
with the Engineering Department to evaluate the impact of the closure for report 
to Council." 


FOR COUNCIL ACTIOM SEE PAGE(S) 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON WATERFRONT 


Jme 6, 1974 


A meeting of the Standing Committee of Coimcil on Waterfront was held 
in the No.l Committee Room, Third Floor, City Hall, on Thursday, 
Jiine 6, 1974, at approximately 10:30 a.m. 

PRESENT: Alderman Massey (Acting Chairman) 

Alderman Gibson 
Commissioner DioMoulin 

ABSENT : Alderman Linnell 

Alderman Pendakur 

CLERK : M. Cross 


RECOMMENDATION 

1. Development Permit Application #66462 

A memorandum from the Director of Planning dated June 5, 1974, 
was distributed at the meeting. 

Mr. T. Nonay of the Planning Department advised that the 
Development Permit Application was to erect a 20' x 30' 
waiting room for the aircraft landing base at the north foot 
of Jervis Street. The Committee endorsed a previous development 
permit application on October S, 1973, for the retention of a 
20' X 30' one storey building on this site to be used as an 
office in conjunction with an aircraft landing base, and to 
retain a 10' x 40' marine gangway, and a 15' x 230' marine 
float at this location for a further limited period of one 
(1) year, expiring October 31, 1974. 

The Director of Planning recommends that Development Permit 
Application #66462 be endorsed by the Committee for the same 
time limit as the previous development permit application. 

RECOMMENDED 

THAT Development Permit Application #66462 be approved 
for a limited period of time expiring October 31, 1974. 

FURTHER THAT the Director of Planning be instructed to 
process the Development Permit Application in the usual 
manner. 


INFORyiATION 


2. Proposed Sign By-law 

On May 30, 1974, the Committee discussed in detail a portion of 
the Proposed Sign By-law and agreed to continue the discussions 
at the next meeting. 

Mr. Hickley distributed copies of the pages that had been 
re-written as a result of the meeting on May 30th. 

I cont' d . . . 
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' Jiine 6, 1974 


Clause No. 2 continued 


With respect to the re-written section on Special Approval, under 
"(e) Rotating Signs" it should be stated that rotating signs do 
not include trios which are covered under another section. Section 
(2) will have to be re-written in legal language to permit the 
Administrator to refer applications to appropriate City departments 
for advice as to aesthetics or safety. 

Mr. Jackson of the Legal Department suggested that Section (9) 
Appeal be re-written as follows : 

"If a sign application has been refused or otherwise 
rejected, the applicant may appeal to Council, or a 
body designated by Council, which, in the exercise of 
its discretion may authorize the issuance of the permit. 
Any such decision shall be final and conclusive." 

With respect to Section (S) Application and Issuance of Permits, 
"(7) Biennial Inspection" will have to be re-written as there 
is still no concensus of opinion between the Sign Industry and 
the Planning Department with respect to the review period of 
two years because of the 5-year renewal period in the Sign 
Industry. 

Mr. Nicholson, City Electrician, suggested the inclusion of a 
section to deal with flashing beacons on signs, such section to 
state light frequencies. 

Under Section 7(a) General Provisions, (3) should be changed to 
read "No sign painted directly on a wall shall be permitted 
except as provided under the section on Special Approval." 

The question of lawn signs was raised and it was felt that 
Section 323 of the Vancouver Charter might be amended to include 
something on controlling visual pollution. 

Under Schedule (A) Residential Areas, it is suggested that 
in (7) Temporary Displays, the time limit should be 30 days. 
It was agreed by the Committee (S) Temporary Signs related 
to political campaigns or civic, non-commercial, health, 
safety or welfare campaigns ... should be limited to 6 sq. ft. 
on private property, shall be no more than 4 ft. in height, 
and shall not be placed further than 1 ft. in the ground. 

A memorandi;im dated June 5, 1974, from Mr. Matheson, City Building 
Inspector, was distributed at the meeting. The memorandum expressed 
the concerns of the Permits and Licenses Department with respect to 
enforcement of the By-law. Mr. Matheson wished to record the fact 
that he was opposed to wood being used in projecting signs because 
of the fire hazard. 

After discussion the Committee 

RESOLVED 

THAT the City Building Inspector, in consultation with the 
Chief Fire Warden, prepare a report for the Committee on 
maximum area, structural and safety requirements for 
wooden projecting signs. 

FURTHER THAT the Director of Legal Services consider the 
matter of amending Section 323 of the Vancouver Charter 
to include a provision with regard to possibly controlling 
visual pollution; and report back to the Committee. 

The meeting adjourned at approximately 12:30 p.m. 


FOR COUNCIL ACTION SEE P^Ql{S) .Al^ 
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c ( cont ' d ) 

signs only, non-flashing, with no signs or 
advertisements on the south side of the structure. 

It is further recommended that should the above 
conditions or such other conditions as set by City 
Council following a Public Hearing not be complied 
with by the owners in order to permit the three 
readings of the amended by-law to be implemented 
within 120 days from this date (public hearing date) 
this approval shall expire. 


The application was also approved by the Town Planning 
Commission subject to the conditions set out by the Technical Planning 
Board . 

Mr. B. Ferris appeared on behalf of the applicant and no 
other delegations appeared. 

MOVED by Alderman Wilson 

SECONDED by Alderman Bird 

THAT the foregoing application by Mr. Peter Cole be approved 
subject to the conditions set out by the Technical Planning Board 
and recited above. -CARRIED 

2. (old) Shaughnessy Golf Course - Rezoning for Botanical 


Gardens and Town Houses and Apartments. 

An application was received from the Director of Planning for 


the rezoning of a 67 acre parcel bounded by Oak Street on the east, 
the lane east of Granville Street on the west, the lane south of 33rd 
Avenue on the north and 37th Avenue on the south. 


55 Acres on Block 899, Block 900 and unsubdivided 
portion of D.L. 526. Being the area bounded by Oak 
Street on the east, the lane south of 33rd Avenue on 
the north and 37th Avenue on the south and an irregular 
shaped boundary with a Garden Apartment-Townhouse 
Development to the west. 

It is approved by the Technical Planning Board subject 
to the uses being restricted to a Botanical Gardens 
and customary accessory uses. 

The Technical Planning Board could approve a Development 
Permit Application, if made, for a Botanical Gardens 
based on the plan as prepared by the Board of Parks 
and Public Recreation as received June 11th, 1970. 

However, the Technical Planning Board after consultation 
with the Town Planning Commission would upon filing of 
subsequent Development Permit Applications have regard 
to such customary accessory uses as may be requested 
i.e. Floral Hall; Office; Service Buildings; location, 
screening and treatment of the off-street parking areas, 
etc . 


FROM: RS-1 - One Family Dwelling District. 

TO: CD-I - Comprehensive Development District. 


The property is dealt with in two portions. 


A 


Botanical Gardens 


It is approved by the Town Planning Commission subject 
to the following condition: 
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PART REPORT TO COUNCIL 


Standing Committee of Council 
on Social Services 


June 6, 1974 

A meeting of the Standing Committee of Council on Social Services 
was held in the No. 1 Committee Room, Third Floor, City Hall, on 
Thursday, June 6, 1974 at approximately 1:30 p.m. 


PRESENT: 


Alderman Rankin (Chairman) 
Alderman Gibson 
Alderman Marzari 


ABSENT: 


Alderman Hardwick 


ALSO PRESENT: 


CLERK : 


Mr. Joe Denofreo, Executive Assistant 
to the Minister of Human Resources 

H. Dickson 


INFORMATION 


1. Mental Patients* Association - Permits for Halfway Houses 

Council on April 2, 1974 adopted a report dated March l8, 1974 from 
the Director of Permits and Licenses which siiggested a definition for 
rehabilitation homes and concluded by stating that for immediate solu- 
tion to the problem it is suggested that the Mental Patients' Association 
occupy their homes as single family dwellings as presently defined in 
the Zoning and Development By-law, or if the properties are situated in 
an RT-2 or RM-3 district, application be made for a development permit 
for a boarding house prior to the building being used as such. 

Representatives of the Mental Patients' Association appeared 
before the Committee to reiterate their previous complaints that their 
halfway houses, residences for former mental patients and other socially 
disadvantaged people, do not meet City zoning by-law requirements and 
that the City has not been able to define and therefore permit such use 
under the existing zoning by-law. 

The representatives suggested the City amend its zoning by-law by 
including the category "Halfway House" and that this use be permitted 
in all zones. They presented a brief to this effect (copy of which is 
attached) . 

Mr. McClellan, Housing Control Co-ordinator, Department of Permits 
and Licenses, reported that an application by MPA for a halfway house 
at 1754 West 10th Avenue was referrea to Council which instructed it 
be treated as a boarding house. A permit for such use was eventually 
issued by the Technical Planning Board to MPA. 

During discussion it was noted the City Planning Department is 
currently working on a new definition for halfway houses. It was 

RESOLVED 

THAT the submission of the Mental Patients' Association be received 
and referred to the Director of Planning; 

FURTHER THAT the Committee indicate it regards the matter of permit- 
ting halfway house use as urgent and that the Director of Planning 
report to the Standing Committee of Coiincil on Social Services on 
this matter as soon as possible. 


2, Rent Increase at Hampton Hotel, 124 Powell Street 

The Committee, at its meeting of June 30, 1974, recommended that 

owners of the Hampton, Colonial, and Olympia Hotels and the Orange 

Apartments appear before Council to show why their business licenses 

should not be cancelled for alleged violations of the Rent Stabilization 
Act* 

Cont'd • . • 
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Clause #2 continued : 

Subsequently Lionel Edwards, operator and part-owner of the Hampton 
Hotel, was permitted to appear before the Social Services Committee 
rather than Council. 

The Downtown Eastside Residents' Association brought to the Com- 
mittee's attention two cases of rent increase at the Hampton Hotel 
above the limit of '$>io established by the Rent Stabilization Act. 

Mr. Edwards stated the Hampton Hotel faces an expenditure of 
$20,000 to install a sprinkler system to meet the City fire by-law. 
He said the Hotel issued notices of rent increase prior to the passage 
of the Rent Stabilization Act and that when the Act was proclaimed 
the Hotel withdrew these notices and rent increases within the 
I limit were negotiated. 

However, a few of the original notices were left outstanding and 
upon learning two of these tenants' complaints had been brought by 
DERA to the Social Services Committee, the Hotel sent notices (copies 
of which are attached) to these tenants withdrawing the original rent 
increases. 

During discussion the Committee said it is not pleased that there 
is no provision for enforcement of the Rent Stabilization Act and that 
tenants won't complain to landlords whose rent increase exceeds for 
fear of eviction. The Committee 

RESOLVED 

! THAT the undertaking of Mr. Edwards that rent increases 

at the Hampton Hotel comply with the Rent Stabilization Act 
be accepted. 


RECOMMENDATION 


3 . First United Church - Grant Request 

Mr. Roy Stobie of First United Church appeared before the Committee 
to request a City contribution of 50^ towards the $300 cost of a bus 
trip and picnic for 145 future residents of the Oppenheimer Lodge who 
have become despondent over delays in the opening of their new home. 
It is 

RECOMMENDED 

THAT Council approve a grant of $200 towards the $300 cost of 

a bus trip and picnic for the 145 future residents of Oppenheimer 

Lodge. 


4. Youth Services Drop-in Centre, Granville Mall Area 

The Committee had before it for consideration the undated report 
(copy of which is attached) of the Director of Social Planning on this 
subject. 

During discussion, it was noted there is a lack of social services 
for all people in the Granville Mall area, that the West End Community 
Council has suggested that all social service agencies be united in 
their approach to the area, and that social services are required, not 
just in the simimer months, but year-roimd. 

Mr. Joe Denofreo, Executive Assistant to the Minister of Himian 
Resources, said the Resources Board, after consulting with the West End 
Community Council would make recommendations for a social services pro- 
gram and request funding from the Department of Human Resources for any 
new staff required. Mr. Tony Mears, P.O. 36S, presented a report for 
the month of May from City Centre Youth Resources, 52 Water Street, 
(copy of which is attached). 


Cont'd 
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June 6, 1974 

Clause #4 continued ; 

Other points raised in discussion: 

- City Centre Youth Resources, 52 Water Street, may be required 
to open a branch office to serve youths in the Granville Mall 
area; 

- That the existing drop-in centre in the area. Native Information 
Centre on Nelson Street, has been a failure, 

- That drop-in centres become the focal point of problems rather 
than alleviating these problems, 

- That it may be difficult for police to ask persons to disperse 
from the mall area when there is nowhere else for them to go; 

- That the opinion of the Police Department is that there should 
not be a drop-in centre until such a need is demonstrated. 

It is 

RECOMMENDED 

THAT the following recommendations of the Director of Social 
Planning be approved: 

A. "The Vancouver Resources Board in consultation 

with the West End Commiinity Council come forward 
with a proposal for the delivery of social services 
for the Granville Mall/Davie Street area (Central 
Business District). 

Bo An Advisory Committee be fomed for the program, 

composed of representatives from the Granville Mall 
Authority, the West End Community Resources Council, 
The Vancouver Police Department, the Vancouver 
Resource Board and the Social Planning Department 
to : 

a) advise on area problems and needs 

b) advise on staff goals and activities 

c) advise on future program directions 

C. The Granville Mall Information Kiosk provide information 
on hostel accommodation, youth and social services, 
recreation, health and employment services, in addition 
to tourism information. 

D. The City of Vancouver and the Provincial Department 
of Human Resources jointly establish a recreation- 
focussed program budget in the amount of $5000 ($2500 
by each party) to be administered by the Assistant 
Director, Finance and Administration, Welfare and 
Rehabilitation Division, Department of Human Resources, 
and made available to the youth service team." 


5 . Natural Gas Connections for Day Care Centres 

Mr. Paul Murphy of Day Care Information Centre, told the Com- 
mittee that while Council has agreed to pay for electrical, water and 
sewer hook-ups for day care centres, it has not agreed to pay for 
natural gas connections. 

Following discussion it was 

RECOMMENDED 

THAT in addition to electrical, water and sewer connections, 
the City pay for natural gas connections to buildings to be 
used as day care centres. 

Cont'd ... 
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INFORMA.TION 

6. Rent Increase - Cobalt Hotel, 917 Main Street 

The Downtown Eastside Residents' Association presented to the 
Committee a complaint of a rent increase in excess of the ^ ceiling 
established by the Rent Stabilization Act, imposed on a tenant at the 
Cobalt Hotel. Bruce Eriksen of DERA also told the Committee there 
have been health and lodging house by-law violations at the Cobalt 
Hotel. 

Mr* and Mrs. Dorush, operators of the hotel, assured the Committee 
that no rent increases above woiold be charged at the Cobalt Hotel. 
Following discussion it was 

RESOLVED 

THAT the undertaking of Mr*, and Mrs. Dorush that there would be 
no rent increases above the ^ limit established by the Rent 
Stabilization Act at the Cobalt Hotel be received; 

FURTHER THAT the Medical Health Officer report back to the 
Committee in two weeks on any health by-law infractions at 
the Cobalt Hotel. 


7. Lookout - Emergency Shelter and Services for Seniors 

I Mrs. Susan Anderson of the City Social Planning Department in- 

formed the Committee the Department of Hxjiman Resources has refused to 
provide funds for the continuation of this service which has operated 
in the Skid Road area under a LIP grant since January 1, 1972 (see 
attached letter). 

Mrs. Anderson said the Social Planning Department supports the 
service which has also received a grant of $400 per month for April 
and May of which half is recoverable under the Canada Assistance Plan, 
to cover the cost of bus tours. The bus tour grants expired at the 
same time as the LIP funds. 

She suggested representatives of the Department of Human Resources, 
National Health and Welfare Department, Drug and Alcohol Commission, 
City Health Department, Downtown Community Health Society, Strathcona 
, Community Care Team, City Social Planning Department and Lookout appear 
, before the Social Services Committee to discuss this program. It was 

RESOLVED 

THAT the Department of Himian Resources, National Health and 
Welfare Department, Drug and Alcohol Commission, City Health 
j Department, Downtown Community Health Society, Strathcona 

! Community Care Team, City Social Planning Department and 

! Lookout appear before the Social Service Committee to discuss 

this program. 

i RECOMMENDATION 

Hard to House Facility, 300 Block East Cordova Street 

! 

I The Chairman reported he has received complaints that plants grown 

by downtown eastside area residents on this plot of City-owned land are 
being stolen. 

RECOMMENDED 

THAT the City supply fencing for the property for the Hard to House 
Facility in the 300 Block East Cordova Street. 


The meeting adjourned at approximately 3:20 p.m. 

FOR COUNCIL ACTION SEE n(kl{%)AlL.'L^ 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON CIVIC DEVELOPMENT 


June 6, 1974 


A meeting of the Standing Committee of Council on Civic Development 
was held in the No.l Committee Room, third floor, City Hall, on 
Thursday, June 6, 1974, at approximately 3:30 p.m. 

PRESENT: Alderman Hardwick (Chairman) 
Alderman Bowers 
Alderman Massey 

ABSENT : Alderman Pendakur 

CLERK : M. Cross 


Adoption of Minutes of May 9, 1974. 


RECOMMENDATION 

1. Ma .lor Planning Reports Scheduled for 1974 

In a report dated June 4, 1974, the Director of Planning listed 
information on all planning matters requiring action by Standing 
Committees and Council in the period June to December 1974. With 
the aid of a flow chart Mr. Spaxman went through the list of items 
with the Committee. The following are some of the major points 
of discussion. 

With respect to Downtown, he advised that the Committee would 
receive the report on guidelines and zoning technique by the 
end of July for a Public Hearing in September/October. It was 
agreed that the latest date for presentation to Council would 
be September 17th. 

The historic area rezoning applicaticns will go to Council on June 11th 
with the Public Hearing to be held as soon as possible thereafter. 
Stage III of the Waterfront Study should be completed in August 
with Stage IV being completed in September. The amendment to the 
regional plan changing the Waterfront zoning from Industrial to 
Urban will go before the G.V.R.D. in July. 

Reports on the Harbour Park and Marathon Developments should go 
to Council in September. 

The Waterfront Study should be considered with respect to the 
Downtown Study and the Planning Department is working out some 
inter- relationships between the two studies. 

The report on West End Rezoning should go to Council August 27th 
for a Public Hearing on September lOth. This Public Hearing should 
be held at the King George Secondary School. 

The Neighbourhood Improvement Program Area Selection report will 
go to the Standing Committee on Coi-nunity Development on June 20th 
with the concept plan going to Com i.ttee in mid September. It was 
pointed out that senior government < ^proval must be obtained by 
November or the fimds would be lost. 


cont • d 
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Clause No.l continued 

Mr. Spaxman pointed out that Mount Pleasant, Grandview Woodland 
and the Downtown Eastside have requested area planning programs. 

The Consultant's report for Areas E and F in Champlain Heights 
will go to Committee at the end of July with discussions being 
held in the community in August. The plan approval should go to 
Committee in October. 

If Cedar-Cottage is approved as one of the areas for NIP funding 
the area planning program will start in July with the concept 
plan going to Committee in mid September. 

The Thunderbird Neighbourhood Planning Project report will go to 
the Standing Committee on Community Development at the end of 
June with the site plan going to Committee in September. 

The Charles-Adanac report on density and land price will go to 
Committee July/ August with the re zoning going to Public Hearing 
September/October. 

The proposal for the Langara lands will be presented to Council in 
mid July with the Public Hearing slated for early September. 

The final report on sign control will be submitted to the Standing 
Committee on Waterfront in mid July with the Public Hearing being 
held in September. 

With respect to "interim policy" departmental task force, the 
department is working on the appropriate zoning for West Broadway 
and alternative forms of housing in RM-3 zones. 

After discussion the Committee 

RECOMMENDED 

THAT the report of the Director of Planning be received 
and the appendix be distributed to the Standing Committees 
on Waterfront and Community Development for information. 


INFORMATION 

2. TEAG - Downtown Planning Study 

Mr. Gerald Davis of the Environmental Analysis Group, was present 
to give the Committee a further progress report on the Downtown 
s^^udy. He distributed two preliminary draft reports to the 
Chairman on "Alternative Futures for Vancouver Downtown" and 
"De^velopment Control Process and Bylaw Revision Process". 

(These reports are on file in the City Clerk's Office.) 

Mr. Davis advised that the number of special zoning districts 
in the study area was being cut with 20 remaining in the 
C.B.D. and the area Main to Gore, and that the Urban Designer 
was now transferring the written material into diagram form. 
Work is under way on loading points for various forms of 
transportation. Contact has been made with the Vancouver 
Heritage Advisory Board with respect to key heritage buildings 
downtown and a meeting is to be set up for June 24th. 


cont'd 
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Clause No. 2 continued 

The Chairman advised that he had obtained a copy of a comprehensive 
report being done for Downtown Toronto containing detailed discussion 
of the problems involved including environmental and traffic 
matters. The report was prepared by the Toronto City Council 
and the Citizens' Advisory Committee. It was felt that the 
objectives and policy statements in the report should be reviewed 
by members of the Civic Development Committee, the Downtown Team 
and the Citizens' Advisory Committee. 

It was agreed that copies of the report would be made and 
distributed as follows: 

1 - Civic Development Committee (On file in the City Clerk's 

Office) 

1 - Planning Department 

1 - Downtown Team 

1 - Citizens' Advisory Committee 

Mr. Davis stated that they were now at the stage where they would 
be able to get input from various committees, i.e. Granville Mall 
Committee, for ' incorporati6n into their study. 

RESOLVED 

THAT the Committee receive Mr. Davis' progress report. 


RECOiyn^NDATION 


3. Vancouver Heritage Advisory Board - 
Retention of Historic Buildings 

The Vancouver Heritage Advisory Board at its meetings of May 6th 
and 27th, considered the following buildings: 

Marwell Building - I5OO West Georgia 
975 Lagoon Drive - Residence 

Simpson Block - Corner of Davie and Denman Streets 

With respect to the Marwell Building, the V.H.A.B. recommended 
that Council explore the possibilities of negotiating with 
Rhone and Iredale to retain and incorporate the Marwell Building 
into its new development. With respect to the Park Superintendent's 
Residence, 975 Lagoon Drive, the V.H.A.B. requested that Council 
take whatever steps necessary to prevent the demolition of this 
residence and that any use of the building should not be incon- 
sistant with the Board's endeavour to retain the premises and its 
characteristics as a historic building. 

In dealing with the Simpson Block the V.H.A.B. recommended that 
the developer be asked to consider the inclusion of the Simpson 
Block generally in its present form in the new development. 
The extracts of the V.H.A.B. Minutes on the above three buildings 
are attached for information. 

Mrs. Nancy Oliver of the Planning Department was requested to 
obtain inforaiation from the Director of Legal Services on the 
status of the Charter amendment and to obtain from the V.H.A.B. 
their priority list of heritage buildings, for report back to 
the Committee. 


cont'd 
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i 

I 

I 

! After discussion, the Committee 

RECOMMENDED 

a. THAT the Committee feels the Park Superintendent's Residence 
at 975 Lagoon Drive is of heritage quality and any plans for 
renovation or redevelopment be discussed with the Vancouver 

j Heritage Advisory Board. 

b. THAT the V.H.A.B. recommendations on the Marwell Building, 
I 1500 West Gerogia, and the Simpson Block, Corner of Davie 

j and Denman Streets, be received. 

j c. THAT Mrs. Nancy Oliver of the Planning Department, report 

back to the Committee on the matter of the Charter 
amendment and the V.H.A.B, priority list of heritage 
buildings. 


4. False Creek Zoning 

Mr. G. Sixta of Johnston Associates presented to the Committee 
his report on a proposal for a CD-zone for the False Creek Basin. 
He advised that this comprehensive zone would be different from 
any presently enforced in Vancouver, and would have no specific 
plans on which comprehensive development is based. The new 
zoning should lay the foundations for future development and end 
the present industrial zoning in the False Creek Basin. The 
zoning of the Basin is a three-step process - establish a CD-zone 
specifying conditional land use, densities and the approximate 
location of areas to be developed and areas to be left open - 
develop detailed area plans - proceed with detailed development 
following the standard development permit procedure. 

Mr. Spaxman advised that the Technical Planning Board could deal 
with the matter on Jijine 21st and the City Planning Commission could 
deal with it at their next regular meeting. He suggested the report 
go to Coiincil for information, stating that it was being discussed 
by the Technical Planning Board and Planning Commission, so that the 
public could be informed. It was suggested that the draft bylaw be 
circulated by the Director of Planning and go to the Technical 
Planning Board and City Planning Commission for report to Coimcil 
on June 25th with the Public Hearing to be set for July 9th. 

RECOMMENDED 

a. THAT the report on "Proposal for a CD-zone for the False 
Creek Basin" be received and that Council be informed by 
the Chairman of the timing with respect to the schedule 
for rezoning of the False Creek Basin. 

b. THAT the per diem Consultant Fund for the Assistant Director, 
Civic Development, be increased by $2,000. 


The meeting adjourned at approximately 6:10 p.m. 


FOR COUNCIL ACTION SEE PAGE(S) 
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STANDING COMMITTEE OF COUNCIL 
ON HOUSING 

June 11, 1974 


A meeting of the Standing Committee of Council on Housing was 
held in the No. 1 Committee Room, Third Floor, City Hall, on Tuesday, 
June 11, 1974, at 10:30 a.m. 

PRESENT: Alderman Har court. Chairman 

Alderman Rankin 
Alderman Volrich 

ABSENT: Alderman Massey (civic business) 

CLERK: R. Demofsky 


The Minutes of the meeting of May 14, 1974 were adopted. 


RECOMMENDATION : 

1 . Renovation and Operation of the Central and Ferry Hotels 

Representatives of the United Housing Foundation and Downtown 
East Side Housing Association were present to discuss a letter dated 
June 6, 1974 regarding housing in the downtown east side area, and a 
progress report dated March 27, 1974 on the renovation and operation 
of the Central and Ferry Hotels; submitted for the Committee's 
consideration. (This progress report is on file in the City Clerk's 
Office. ) 

The letter expressed concern that some hotel owners in the down- 
town east side area would not conform to the Fire and Lodging House 
By-law regulations, and would convert these premises to commercial uses. 
Further, that the United Housing Foundation should be active in the 
preservation of existing downtown east side housing. It referred to 
a study being done on the Gastown housing problems, and concluded by 
requesting that the City of Vancouver help finance this study. 

The Chairman advised that the takeover of the Central and Ferry 
Hotels by the United Housing Foundation was an experimental project. 

The Committee was advised that the Vancouver Opportunities Program 
(V.O.P.) volunteer workers which the United Housing Foundation originall; 
intended to have work in this facility, in order to keep rental rates 
within the means of the residents, and to effect significant savings 
which would minimize any required subsidies, could not be used effect- 
ively. Therefore, the only effective way to operate this much needed 
facility would be to have the City of Vancouver subsidise it. 

It was noted that such services as twenty-four hour supervision, 
weekly clean-ups, daily inspection, complete laundry change weekly 
by the staff, and regular (daily if possible) removal of garbage from 
rooms, were provided, resulting in increased operating costs. 

The Committee was advised that the major problems being encountered 
were management, and building standards required by both C.M.H.C. and 
the City of Vancouver. The Committee commended the United Housing 
Foundation on the good job they had done to date, and offered encourage- 
ment to continue with this project. 

RECOMMENDED, 

A. THAT Council approve a grant of $3,000 to the United Housing 
Foundation, being one-half of the total amount required to 
have the management consultant firm of Pannell, Kerr, Forster, 
and Associates do a study on "The Effective Management Structure, 
and Building Standards Allowing Renovations to be Economically 
Feasible", on the Central and Ferry Hotels. 


Cont'd 
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B. THAT the United Housing Foundation report back to the Committee 
when the results of this study are available. 

C. THAT the progress report by the United Housing Foundation on 
the Central and Ferry Hotels dated March 27, 1974 be received. 


INFORMATION : 

2. Letters on Downtown Eastside Residential Facilily and Grandview- 
Woodlands Single Women's Housing 


Submitted for the Committee's consideration were two letters 
from the G.V.R.D. Co-ordinating Committee, both dated May 29, 1974. 

The first letter advised that the G.V.R.D. Co-ordinating Committee 
at its meeting on May 8, 1974, agreed to purchase a site in the East 
End of the City for development of a single man's housing unit. The 
site consists of: Lots 10-14, Block 56, D.L. 196, Plan 196. The 
Supervisor of Property and Insurance advised that no problem would be 
encountered in acquiring this land, and that the purchase price would 
be lower than originally anticipated. 

The second letter advised that the G.V.R.D. Co-ordinating Committee 
at its meeting on May 8, 1974, also agreed to purchase two sites in the 
Grandview-Woodlands community for the development of a single women's 
housing unit: 

Site A: Lots 22-27, Blk. 2 of C and 33, 34 of Blk. 2 
of D of 146 D.L. 264A. 

Site C: Lots A and B of Blk. 9 of C, D.L. 183. 

RESOLVED, 

THAT the two letters referred to above be received. 


3 . Balmoral Hotel 

The Committee had before it for consideration a letter from 
McNeill Realty Ltd., dated May 30, 1974 advising that they had written 
to the Minister of Human Resources offering to sell the Balmoral Hotel 
to the Province of British Columbia for possible use as a residence 
for older men who live in that area of the City of Vancouver. 

Following brief discussion, the Committee 

RESOLVED, 

A. THAT this matter be referred to the Supervisor of Property 
and Insurance for report back to the Committee on the 
existing rental situation, and present market value of the 
Balmoral Hotel. 

B. THAT the United Housing Foundation be approached to see if 
they would be willing to take over operation of this facility. 


The meeting adjourned at approximately 11:30 a.m. 
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A Botanical Gardens (Cont'd) 

The detailed scheme of development to be subject 
to the prior approval of City Council on advice from 
the Technical Planning Board and Town Planning 
Commission; not to be materially different from the 
submitted plans as prepared by the Board of Parks 
and Public Recreation as received June 11th, 1970, 
with regard being given to the location, screening 
and treatment of the off-street parking area and 
site perimeter fencing and screening. 


o o o o o o 


B Town House and Garden Apartment Development 

12 acres on unsubdivided portion of D.L. 526. Being 
the area bounded by the lane east of Granville Street 
on the west, the lane south of 33rd Avenue on the 
north, 37th Avenue on the south and an irregular 
shaped boundary with a Botanical Garden Development 
on the east. 

It is approved by the Technical Planning Board subject 
to the uses being restricted to town houses or garden 
apartments and subject to the following conditions : 

1. The issuance of any development permit for the 
detailed scheme of development to be subject to 
prior approval by the City Council on advice from 
the Technical Planning Board after consultation 
with the Design Panel with regard to architectural 
design and advice from the Town Planning Commission 
sub ject to : 

i The floor space ratio not exceeding a maximum 
of 0.70 computed on an area equal to 75 percent 
of the gross area of the site including one 
half the width of streets and lanes around the 
periphery and measured to the extreme outer limits 
of the buildings except for those areas not 
above finished grade of the buildings used for 
off-street parking facilities; (this being 
equal to a floor space ratio of 0.55 computed 

on the net site area of 12. acres). 

ii Off-street parking being provided at not less than 
one car per 725 square feet of gross building 
area; with the off-street parking spaces being 
generally underground except for visitor or guest 
parking. 

iii The town houses to be not higher than 2 storeys 
from the finished grade; the garden apartments 
to be not higher than 4 storeys from the finished 
grade. Regard to be given to the provision of 
adequate setbacks from the property lines; open 
space within the site; daylighting; landscaping 
treatment and suitable planting of the open portions 
of the site and the roofs of the buildings ; 
adequate service facilities to the buildings; 
treatment of any required boundary walls or fences. 

It is approved by the Town Planning Commission in 
accordance with the conditions as set by the Technical 
Planning Board. 

Cont'd 
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i 

STANDING COMMITTEE OF COUNCIL ON 
i SOCIAL SERVICES 


June 13, 1974. 


A meeting of the Standing Committee of Council on Social Services 
was held on Thursday, June 13, 19 74, in the No. 1 Committee Room, 
Third Floor, City Hall, at 1:30 p.m. 

PRESENT: Alderman Rankin, Chairman 

Alderman Marzari 
Alderman Gibson 
Alderman Hardwick 


ALSO 
PRESENT; 


Mr. Joe Denofreo, Executive Assistant 
to the Minister of Human Resources 


CLERK : 


H. Dickson 


RECOMMENDATIONS : 

1. Ra-y~Cam Recreation Centre - Activity Room 

The Committee had before it for consideration a report dated 
May 30, 1974, from the Director of Social Planning (a copy of which 
is attached) which pointed out the cost of the basement activity room, 
showers, and sauna, of which the City must pay two-thirds, has risen 
from $90,000 to $161,850, and that $39,000 towards this cost has been 
made available by the Department of Recreation and Conservation under 
the Recreation Facilities Funding Act. This leaves $122,850 to be 
paid by the City, double Council's earlier commitment. 

Ray Young of the Social Planning Department appeared and spoke to 
this matter. He pointed out the Social Planning Department has made 
no comment on the Ray-Cam Co-operative Association's management 
proposal which would cost $173,680 for a year (a copy of which is 
attached) . 

A representative of C.M.H.C. indicated the local C.M.H.C. office 
approves of its increased share of the cost. 

The Committee questioned the high cost of management and the Ray-Cam 
Co-operative Association's request for autonomy in the operation of the 
building. A spokesman for Ray-Cam Co-operative Association said the 
management figure is a primary one, and that management of the facility 
should be discussed. 

During discussion it was noted the Ray-Cam Co-operative Association's 
management proposal does not include representatives of the Park or 
Library Boards and some reservation was expressed on the creation of 
new bodies whose function duplicates an existing service. 


It is RECOMMENDED, 

A. THAT the City reaffirm its commitment to the basement activity 
room, showers, and sauna, at the new estimated cost of 
$122,850. 

B. THAT the City commit itself to pay 30% annually to all utility 
and maintenance costs for the Ray-Cam building, this 
percentage being equal to the City's share of the capital cost; 
subject to a definite figure on this cost being made available 
to the Social Planning Department for report to Council. 

C. THAT discussions be held by the Social Planning Department 
and the Ray-Cam Co-operative Association on the following 
points : 
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a. The management proposal, submitted by the Ray-Cam Association, 
requiring an annual City grant for operating, programs, and 
staff costs of $165,880 (approximately), plus normal annual 
increments over the life of the facility. 

b. The following principles inherent in the management proposal: 


(i) the complete independence of the Ray-Cam Association 
in the administration and management of the facility 
with no role for either the Vancouver Parks Board or 
the Vancouver Public Library. 

(ii) a double subsidy for the food co-operative, including 
the rent free space provided by the Federal-Provincial 
Partnership, as well as City funding for staff, 
equipment and administration costs for the store. 

(iii) use of the facility by Ray-Cam Association members 
only, with the potential for an additional user 
fee to be charged, if the Association deems necessary; 

(iv) a City subsidy for a substantial portion of all 
equipment and furnishings. 


2 . Lookout - Request for Funding 

Karen ' Shannacery , Director of Lookout, appeared in support of 
Lookout's appeal for assistance and presented a revised budget of 
$80,970 (a copy of which is attached) for the operation of this service 
which provides emergency assistance for older persons suffering from 
various social problems. 

The service has operated from January 1, 1972 to May 31, 1974 under 
L.I. P. funds and Lookout's application to the Provincial Department 
of Human Resources for continued funding was refused. The service is 
now operated by volunteers and rent is being paid by donations. 

Mr. Joe Denofreo of the Department of Human Resources stated his 
department received 141 applications for continuation of funds 
previously provided by the Federal L.I. P. program and all were evaluated 
and 67 applications were approved. Lookout excluded. 

A spokesman from the Non-medical Use of Drugs Division of the 
Department of National Health and Welfare said the Lookout service is a 
good one, and that the Federal Department might be willing to pay for 
salaries of three or four staff members, depending upon what other 
public bodies are willing to contribute to the program. 

Ms. 0' Shannacery indicated Lookout is optimistic it may be able 
to acquire some funds from the Provincial Drug and Alcohol Commission. 

Representatives of the Strathcona Community Care Team and St. Paul' 
Church also spoke favourably of the Lookout program. 

During discussion it was suggested the Committee should obtain a 
copy of the Provincial Department of Human Resources ' evaluation of the 
Lookout program. 


It was RECOMMENDED, 


THAT Council approve a grant of $10,500 to cover rent, 
utilities, food, transportation and miscellaneous expenses 
to Lookout for twelve months; subject to a favourable report 
being received from the Department of Human Resources and 
subject to the Provincial Alcohol and Drug Commission and 
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the Department of National Health and Welfare, sharing in the 
cost of salaries for eight staff members. 


INFORMATION : 

3 . St. Michael's Day Care - 409 East Broadway 

The Committee had before it for consideration a report from the 
Department of Permits and Licenses (a copy of which is attached) on 
what alterations are required to permit the day care centre to use 
the upper floor of the church. 

During discussion it was noted the report concludes with the 
statement the church might not want the work done regardless of the 
source of funds. 

Paul Murphy of the Day Care Information Centre said it would not 
be wise to spend $12,000 to $18,000 if the church does not want the 
renovations. He was supported in this statement by Mr. Joe Denofreo, 
Executive Assistant to the Minister of Human Resources. 

Bonnie Roberts , operator of the Day Care Centre told the Committee 
there is a waiting list of eighty for this particular day care centre. 

Following discussion, it was 

RESOLVED > 

THAT the Committee request Reverend W. Hillary of 
St. Michael's Church, 409 East Broadway, to appear before the 
Committee to present any objections the church might have to 
renovations made to the church at the Province's cost. Church 
renovations would permit the day care centre currently using the 
building to make use of the second floor within provisions of 
the City Fire By-law. 


4 . Day Care Operation at West End Community Centre 

Marilyn Sarti of the West End Community Centre Association told 
the Committee there has been some problem in resolving the issue of 
how many children are to be accommodated in the day care operation 
planned for the centre, now under construction. 

She said she believes the centre was approved by the voters on 
the basis that it included day care service for fifty children (two 
day care units of twenty-five children) . However, only 33 1/3 children 
have been provided for in the floor area allocation for day care. 

Following discussion, it was 

RESOLVED, 

THAT the Committee request members of the Park Board and 
the West End Community Centre Association to appear before 
it with copies of plans for the West End Community 
Centre and the original cost sharing agreement between the 
Province and the Park Board for the building, 

FURTHER THAT the architect, Joe Wai, of Thompson, Berwick, Pratt 
and Partners be requested to also appear. 


5. Shaughnessy Lodge, 1298 West 10th Avenue - 
Rent Increases 


Mary Anderson, Vice-President of the Vancouver Tenants Council, 
and tenants of S'haughnessy Lodge appeared on behalf of the 65 residents 
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of the Lodge and complained they were given notices on April 1, 1974 
of rent increases ranging from 17% to 25%. They said the building 
is owned by Mrs. Stroshin, of #1, 1201 Georgia Street. 

Mary Anderson also pointed out the Rent Stabilisation Act does 
not safeguard against tenants being evicted for non-payment of rent 
increases above 8% and she said the V.C.T. receives more complaints 
of people being evicted then ever before. 

During discussion it was suggested the notices of rent increases 
should have been presented on March 31, 1974 rather than April 1, 1974. 

Following discussion it was 

RESOLVED, 

THAT Mrs. Stroshin, owner of Shaughnessy Lodge, 1298 VJest 10th 
Avenue, be requested to appear before the Committee to 
explain why she is not abiding by the Rent Stabilization Act. 

FURTHER THAT the clerk supply the Committee with a list of 
other properties owned by Mrs. Stroshin, and that the Committee 
be provided with copies of the new landlord and tenants 
regulations announced this day by Attorney-General Alex Macdonald. 


The meeting adjourned at approximately 3:20 p.m. 


* * * 

FOR COUNCIL ACTION SEE PAGE(S) icZ^..— 


STANDING COMMITTEE OF COUNCIL 
ON HOUSING 


June 11, 1974 

An "In Camera" meeting of the Standing Committee of Council on 
Housing was held in the No. 1 Committee Room, Third Floor, City Hall, 
on Tuesday, June 11, 1974, at 11:30 a.m. 

PRESENT: Alderman Harcourt 
Alderman Rankin 
Alderman Volrich 

ABSENT: Alderman Massey (civic business) 

CLERK: R. Demofsky 

RECOMMENDATION : 

1. Housing Relocation Service 

Submitted for the Committee's consideration was the attached 
report from the Department of Social Planning regarding Housing 
Relocation. 

The Committee was advised that the staff of the Red Door Informatio 
Centre, which is presently providing a housing relocation service in 
Vancouver, would be incorporated into this program. This would result 
in an overall housing relocation service which would provide the 
necessary information regarding available accommodation, and also trans- 
port people in search of accommodation, (as the Red Door presently does) 
However, it was noted that the other private rental agencies would 
remain in operation. 

The Chairman advised that he had talked with the Minister of 
Human Resources about this matter, and that he preferred having this 
relocation service run by a non-profit organization and possibly funded 
by the Provincial Government. 

REC0J1MENDED , 

A. THAT the Director of Social Planning be authorized to 
enter into detailed negotiations with Timesaver s with 
regard to (a) the cost of the company; (b) the contract 
for computer services. 

B. THAT the Chairman of the Housing Coiranittee be authorized 
to negotiate with the appropriate Provincial Ministers 
to share in the cost of Timesavers and in the operating 
cost of the service on a non-profit basis. 

C. THAT the Director of Social Planning report back on 
the question of a suitable non-profit agency, either 
already established or to be newly established, that 
would be responsible for the operation of the non-profit 
housing service. 

D. THAT the Relocation Service Proposal outlined in this 
report be approved in principle, subject to an early 
report back to the Committee from the Director of 
Social Planning; this report to include full details on: 

(a) a suitable price for Timesavers 

(b) a suitable cost sharing formula with 
the Province 

(c) a suitable non-profit sponsor 

E. THAT the Board of Administration circulate copies of this report 
to the relevant departments of the City of Vancouver for their 
comments . 


The meeting adjourned at approximately 11:40 a.m. 

FOR CDUNTIL ACTION SEE PkQi{S).tl^ 


REPORT TO COUNCIL 

STANDING COmiTTEE OF COUNCIL 
ON COMMUNITY DEVELOPMENT 


June 13, 1974 

A meeting of the Standing Committee of Council on Community 
Development was held in the No. 1 Committee Room, Third Floor, City- 
Hall, on Thursday, June 13, 1974 at approximately 3:30 p.m. 

PRESENT ; Alderman Volrich (Chairman) 

Alderman Harcourt 
Alderman Marzari 
Alderman Rankin 

CLERK: D. Bennett 


Adoption of Minutes 

The minutes of the meeting held May 30, 1974 were adopted. 


j RECOMMENDATIONS 


1, Knight Road Area Delegation 

Mr. Fred Miller, Chairman of the Knight Road Committee, appeared 
on behalf of residents of the area and asked that consideration be given 
to the following requests of the residents in this residential district: 

"(a) A retroactive cancellation of the improvement taxes levied for 
unwanted and unasked for 'improvements'. 

(b) Stringently enforced speed controls. 

(c) Pushbutton controlled traffic lights on marked crosswalks. 
(29th., 37th., and 62nd. in particular.) 

(d) A well regulated traffic flow. 

(e) Noise control. 

(f) Payment for incurred damages to homes caused by increased traffi 

(g) Enforced truck restrictions." 


He expressed concern with respect to these various items and 
commented that traffic controls will be required in the area of the 
park which is to be located in the vicinity of the Knight Road Bridge 
on the south side of Marine Drive. 

The Committee discussed request (a) dealing with the retroactive 
cancellation of the improvement taxes levied and noted a report of the 
Board of Administration dated June 13, 1974 (copy of which is attached). 
In speaking to this report Mr. H. Urquhart advised that all the pro- 
perty owners on Knight Street had been assessed the property owners' 
share of the paving and curbing improvements with the exception of the 
section between 26th and 33rd Avenues. This section was brought to a 
Court of Revision and Coimcil, on August l6, 1973, passed a motion 
I that this project not be proceeded with as a local improvement but that 
it be carried out and the cost be charged against General Revenue and 
the 1973 Basic Capital Budget be adjusted accordingly. Mr. Urquhart 
stated the cost of the property owners' share from 12th Avenue and Clark 
j south to 63rd Avenue on Knight Street totalled $134,026.42. He further 
! stated that the section between 12th Avenue and Clark to 26th Avenue 
■ is on a by-law which expires in 1976 and that portion represented 
$47,335»6l which was included in the total property owners' share of 
$134,026.42. Because of the fact that the by-law expires in 1976 
that for practical purposes this amount should be deducted from the 


Cont'd 


Standing Committee of Council on Community Development 2 

June 13, 1974 

Clause #1 continued : 

previously mentioned total. The Committee was of the opinion that a 
report setting out the actual cost should be obtained from the Director 
of Finance. 

In discussing other requests of the delegation the Assistant City 
Engineer, Traffic and Transportation, advised that there will be a 
report on truck traffic in July and until this report comes forward, 
no action can be taken on this particular matter. 

The residents of the area expressed concern with respect to con- 
trolled traffic lights at various locations and suggested 47th and 
Knight should also be considered as an intersection requiring sig- 
nalization. 

After due consideration of the requests of the delegation it was 
RECOMMENDED 

(i) THAT forgiveness of local improvement taxes be made to the 
property owners from 12th Avenue and Clark Drive to 26th 
Avenue on Knight Street and from 33^^ Avenue to 63rd Avenue 
on Knight Street on the same basis as was given to the 
property owners between 26th Avenue and 33rd Avenue on 
Knight Street. 

FURTHER THAT the Director of Finance report simultaneously 
with this report going to Council as to the precise cost of 
the forgiveness of these local improvement taxes. 

(ii) THAT requests of the delegation numbered (b), (c), (d) and 
(g) and quoted above be referred to the Official Traffic 
Commission for further consideration. 

(iii) THAT Item (e) quoted above be referred to the Chairman who 
will investigate and report to a subsequent meeting. 

(iv) THAT Item (f) be received. 

(v) THAT the Assistant City Engineer, Traffic and Transportation, 
be requested to consider what traffic safety measures can 
be implemented when the park is completed in the Knight Road 
Bridge area on the south side of Marine Drive. 

Alderman Volrich is recorded as voting against Recommendation (i). 


2 . Thunderbird Neighbourhood Planning Project and City-Owned Land 

The Director of Planning submitted for the Committee's considera- 
tion a report dated May 23, 1974 (copy of which is attached) which set 
out a history of Co-ujicil's action and action taken by the community 
with respect to the two parcels of land known as Thunderbird Island 
Community; one parcel being bounded by Skeena Street, Highway 401 and 
2nd and 5th Avenues zoned M-2 Heavy Industrial, and the second parcel 
bounded by Cassiar Street, Skeena Street and 1st and 2nd Avenues zoned 
RS-1 Single Family Dwelling. 

Mr. R. Youngberg reviewed the report for the information of the 
Committee and suggested a minor change be made in the recommendations 
contained in the report. 

After due consideration it was 

RECOMMENDED 

(a) THAT Council approve in principle the proposal to develop 
the approximately 11 acres of City-owned land in the 
Thunderbird Island for uses including some form of community 
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open space, Day Care Centre(s), Church, a Community Centre 
and a warehouse. 

(b) THAT Council endorse the process undertaken by the Planning 
Department to pull together a site plan which will meet 
with the approval of the local residents and participating 
developers. 


The meeting adjourned at approximately 4:30 p.m. 


FOR COUNCIL ACTION SEE PAGE(S)i!:..£2l. 


-7738 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON SOCIAL SERV I CE S 


June 13, 1974 


A meeting of the Standing Committee of Council on Social Ser- 
vices was held on Thursday, June 13, 1974 at approximately 7:30 p.m. 
in the Council Chamber, third floor. City Hall. 

PRESENT : Alderman Rankin (Chairman) 

Alderman Hardwick 
Alderman Marzari 

ABSENT : Alderman Gibson 

CLERK: H. Dickson 

INFORMATION 

1 . Commercial Rental Agencies 

This public meeting was called to hear submissions from the 
public and from commercial rental agencies on the operations of 
these types of businesses in the City. 

The following persons appeared before the Committee and fol- 
lowing are some notes taken during their submissions: 

(a) Mr- B. Eriksen, on behalf of Downtown Eastside Residents 
Association 


listings of suites and homes for rent by commercial rental 
agencies are useless — he says he has heard of cases of 
only 1 out of 50 listings being available for rent; 

read a brief questioning whether the City is interested 
in acquiring one of the agencies; 

(b) Mr. L. Bantleman (works for D.E.R.A.) 

said he registered as a client with Rentex nine months ago 
and used the service on several occasions; 

- claimed there is a great deal of secrecy; that clients are 
given a secret number; that clients have to go to the 
agency's office to see lists of accommodation available; 

said several times he had found listed accommodation had 
already been rented and landlords surprised that more 
potential renters were coming; 

(c) Shelley Rivkin of Consumer Action League 

read a brief and added that she received a recent complaint . 
from a woman who was given 30 listed accommodations by an 
agency and all were rented. The woman cancelled her cheque 
to the agency and then allegedly received a threatening 
phone call from the agency; 

cont ' d . . . . 
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(d) Mr . Haggart of Homehunters of Canada 

said 600 people who signed a petition during recent picketing 
of Homehunters office were merely passersby on the street 
who probably knew nothing of the agency's business; 

said in the 1^2 years of Homehunters operation, there have 
only been about 3 or 4 complaints from over 3 0,000 people 
who have been served by Homehunters; 

staff works until 11:00 or 12:00 at night finding accommoda- 
tions, switchboard and counsellors are available 7 days a 
week, 40-50% of listings are exclusive and there are four 
phone lines coming in; 

- said many landlords do not call the agency to inform it if 
a home or suite has been rented and should be delisted; 

has up to 220 new listings per day coming in or about 
1,000 new listings per month; 

Homehunters does not charge its $20.00 fee for finding 
accommodation for senior citizens; 

(e) Irene Cavaliero of Vancouver Rental Aid 

read a brief and advised of two complaints of lack of ser- 
vice from clients of Homehunters and Rentex; 

(f ) Steve Hegdes 

paid $20.00 to Timesavers; claimed he was shuffled into a 
back room full of files and six phones, and had to phone 
the listings himself to see if they were available; 

paid $60.00 per week to stay in a motel with his wife and 
son, found a place on his own but the landlord was taking 
bids from potential tenants, the highest bid over $130.00 
would receive the apartment — he rented the apartment for 
$150.00 a month when it had been advertised for $130.00; 

- got no satisfaction from Timesavers; 

(g) Margaret Davies of the Human Resources Housing Aid 

- claimed that the agencies are not needed; 

suggested a free agency combining the operations of Van- 
couver Rental Aid, West End Landlord Tenant Centre and 
the Human Resources Housing Aid, which should be run by 
City Hall as a free service; 

(h) Stephan Mochnacki , Student Housing Committee of the 
Alma Mater Society, U.B.C. 

read a brief; in response to questions from the Committee, 
he said his Housing Committee gives priority to students 
from out of town and his agency is seeking additional 
funding ; 
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The Director of Planning (applicant) and the Deputy Park 
Superintendent explained che nature of the proposed developments. 
Mr. Mooney, Marathon Realty Co. Ltd. , and the Architect for his 
firm made further explanation of the 12 acre apartment project. 
General J. W. Clark spoke in opposition to that phase of the 
development which involves the high rise apartment building. 

Petitions of protest on various aspects of the commercial 
development were received and letters endorsing the development 
of a Botanical Garden were received from the Vancouver Botanical 
Gardens Association, the Canadian Mental Health Association, the 
Greater Vancouver Visitors and Convention Bureau and the B.C. Council 
of Garden Clubs. 

MOVED by Alderman Wilson 
SECONDED by Alderman Linnell 

THAT the application of the Director of Planning for the 
rezoning of the site of the Old Shaughnessy Golf Course be approved 
subject to the conditions set out by the Technical Planning Board 
and the Town Planning Commission with respect to the Botanical 
Gardens Development and subject to the conditions set out by the 
Technical Planning Board with respect to the Town House and Garden 
Apartment Development, and in addition subject to the following 
conditions in respect to the Town House and Garden Apartment 
Development : 

A The parking requirements be on the basis of 2.4 parking 
spaces per dwelling unit, and, 

B Special attention being given to the perimeter 
screening in order to enhance the appearance of 
the development from the viewpoint of the occupants 
of surrounding properties, with particular attention 
to the hiding of any fences with suitable planting. 

- CARRIED. 


The Council then adjourned. 


********* 


The foregoing are Minutes of the Special Council (Public Heari 
of June 18, 19 70. 
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(i) David Johnson of the Central Housing Registry 

read a brief and stated the Central Housing Registry handles 
50 persons per day; 

{ j ) Bruce Innes, Greater Vancouver Apartment Owners Assoc. 

represents owners of 40,000 suites in the Greater Vancouver 
area ; 

- stated the Association is opposed to taxpayers ' money 
going toward the operation of a rental agency; 

- the Association members do not employ rental agencies but 
apartment managers put out vacancy signs or have a waiting 
list of future tenants; 

said he does not believe Pacific Apartment Management 
Association, representing owners of 20,000 suites, uses 
commercial rental agencies; 

(k) Tom Hansen, Vancouver Area Council of the N.D.P. 


- read a brief which recommended that the City work along with 
the non-profit groups, who have experience in this field, in 
setting up a free public owned rental listing agency; 

(1 ) George Attridge of Rentex 
read a brief; 

stated Rentex has had 8,063 clients this year, 30-40% of 
listings are phoned in to the agency by apartment managers; 

- stated that, by far, the vast majority of customers are 
satisfied ; 

in answer to a question, he said Rentex encountered serious 
problems collecting bills when it operated on a fee for 
service basis; 

- Rentex listings are obtained from apartment managers phoning 
in, from newspapers, and realtors; 

Rentex is operated on a franchise basis; 

(m) Greg Mason 

read a brief and stated he has a Ph.D. in Economics and has 
spent considerable time studying commercial rental agencies; 

pointed out there has been a drop in advertising of suites 
and homes by owners in daily newspapers; 

- spoke in opposition to taxpayers ' money being used to 
operate a rental agency and suggested the "front end fee" 
should be eliminated; 


cent ' d . . . . 
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(n) Vince Forbes, Better Business Bureau 

stated Timesavers is the oldest business in operation in 
Vancouver, having been established in August, 1972, fol- 
lowed by Homehunters in May, 1973, Rentex in June, 1973 
and Dial-a-Home a month ago; 

- stated the Bureau has received six complaints on Timesavers 
eight on Homehunters and two on Rentex; 

- Rentex was the only company which made adjustments as a 
result of these complaints; 

he illustrated the declining number of unfurnished suites 
advertised for rent by apartment managers by citing the 
Saturday, June 8th edition of the Vancouver Sun, which 
listed 123 unfurnished suites advertised by owners com- 
pared with 392 listed by rental agencies; 

stated the Bureau has also received a number of telephone 
complaints and suggested that paying in advance for a ser- 
vice is not a good practice . 

(Copies of all the briefs are on file in the City Clerk's office.) 

The Chairman informed those present that the topic would be 
discussed at a future meeting of the Social Services committee. 


The meeting adjourned at approximately 10:20 p.m. 


fOR COUNCIL ACTION SEE PA6E(S)i?l^- 
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PART REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON SOCIAL SERVICES 


June 20, 1974 


A meeting of the Standing Committee of Council on Social Ser- 
vices was held on Thursday, June 20, 1974 at approximately 1:30 p.m. 
in the No. 1 Committee Room, third floor. City Hall. 

PRESENT: Alderman Rankin (Chairman) 

Alderman Gibson 
Alderman Marzari 

ABSENT : Alderman Hardwick (Civic Business) 

CLERK: H. Dickson 


RE COMMENDAT I ON 

1. Septic Tank for Day Care Centre at B.C. Hydro 
Sub-station, 49th Avenue and Boundary Road 

The Committee had before it for discussion an extract from 
the Department report. Building & Planning matters, dated 
June 7, 1974 (attached for information), which was considered 
by Council at its meeting of June 11, 1974. The Committee noted 
that Council approved the following recommendations: 

" (a) That the City conclude the sale of the substation 
site at 49th Avenue and Bound ary Road with B.C. 
Hydro by approving the recommendation of the Super- 
visor of Property and Insurance contained in his 
report of May 4, 1973. 

(b) That a lease, based on the foregoing conditions, be 
entered into with B.C. Hydro to provide day care 
facilities on the substation site." 

The Director of Environmental Health stated that a septic tank, 
at a cost of not more than $2,500, would be acceptable as an alter- 
native to a sewer connection. 

Mr. P. Murphy, Day Care Information Centre, requested that in 
addition to the septic tank, the City pay for installation of water, 
gas and electrical services, as has been done at other day care 
centres. Following discussion, it was 

RECOMMENDED 

THAT the City pay up to $2,500 for installation of a septic 
tank, as well as paying for water, gas and electrical con- 
nections for a day care centre located at the site of a future 
B.C. Hydro substation at 49th Avenue and Boundary Road. 


FOR COUNCIL ACTION SEE PAGE(S) i?..Z:5™- 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY DEVELOPMENT 


June 20, 1974 


k meeting of the Standing Committee of Council on Community- 
Development was held in the No. 1 Committee Room, Third Floor, City- 
Hall, on Thursday, Jiine 20, 1974 at approximately 3:40 p.m. 

PRESENT ; Alderman Volrich (Chairman) 

Alderman Marzari 
Alderman Rankin 

ABSENT ; Alderman Harcourt (on Civic Business) 

CLERK ; D. Bennett 

RECOMMENDATION 

1, Neighbourhood Improvement Prog;ram 

The Community Development Committee considered the Neighbourhood 
Improvement Program on April 11, 1974 and at that meeting the Director 
of Planning was requested to come back to the Committee with suggestions 
as to one or two priority areas under this program. 

The Committee had for consideration a report of the Board of 
Administration dated June I4, 1974 (fiopy of which is attached) which 
Set out information respecting the program under the following headings; 

A. The NIP Process 

B. Review of Previous Actions by the City and Senior Governments 

C. Completion of the Selection Process 

D. Areas Recommended for 1974 

E. Occupancy and Maintenance Standards 

F. Estimates of Planning Costs 

G. Foreseeable Problems and Recommended Changes in the Neighbour- 
hood Improvement Program 

The Officials from the Planning Department reviewed the report and 
it was noted that Kitsilano and part of Cedar Cottage are the areas 
recommended for selection for the 1974 NIP program. Members of the 
Committee questioned why these areas were chosen and the Officials ex- 
plained that due to the limited time in 1974 to get this program under 
way these two areas most nearly met the required criteria, in particu- 
lar in the matter of stability in terms of uses and density. 

RECOMMENDED THAT 

"(a) the City confirm the selection of the Kitsilano area and 

part of the Cedar Cottage area, as identified generally on 
the maps attached to this report, as Neighbourhood Improve- 
ment Program areas to be assisted through the contributions 
from the senior governments allocated by the Province of 
British Columbia in 1974. 

(b) the Province and Central Mortgage and Housing Corporation be 
requested to approve the selected areas. 

(c) the Province be requested to contribute the following amounts 
towards planning costs of the areas; 

(a) Kitsilano; $23,250 


(b) Cedar Cottage; $30,250 


Cont'd 
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Clause #1 continued; 


(d) 


Central Mortgage and Housing Corporation be requested to 
contribute the following amounts towards planning costs of 
the areas: 


(a) Kitsilano: 


$46,500 


(b) Cedar Cottage: $60,500 

(e) Council approve the appropriation of $53,500, being the 
City's share {2%) of these planning costs from the $1,000,000 
allocation of Urban Renewal Funds previously approved by 
Council for Neighbourhood Improvement Programs." 

(f) the staffing of the Kitsilano and Cedar Cottage Neigh- 
bourhood Improvement Program be in lieu of the staff approved 
by City Council on May 14, 1974 

(This report approved four positions: 2 Planners II, one 
Planning Assistant III and one Clerk-Stenographer II) 

(g) a Planner II and a Planning Assistant III be appointed 

for Cedar Cottage Neighbourhood Improvement Program commencing 
on dates to be established by the Director of Planning 

(h) the matter of accommodation and stenographic help for 
the Cedar Cottage program be referred to the Board of 
Administration 

(i) Council urge the Federal Government to have the Resi- 
dential Rehabilitation Assistance Program available throughout 
the City wherever the eligibility criteria are met. 


(Alderman Marzari is recorded as voting against the recommendations of 
the Committee.) 


The meeting adjourned at approximately 4:20 p.m. 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON CIVIC DEVELOPMENT 


June 13, 19 74 


An 'In Camera' meeting of the Standing Committee on Civic 
Developnent was held on Thursday, June 13, 1974 at approximately 
9:00 a.m. in the No. 1 Committee Room, third floor. City Hall. 

PRESENT: Alderman Hardwick (Chairman) 

Alderman Massey 
Mayor Phillips 

ABSENT : Alderman Bowers 

Alderman Pendakur 

CLERK: M. Cross 


RE COMMENDATI ON 

1 . Johnston Terminals 

On April 11, 1974, the Committee considered a report from the 
Director of Planning and resolved that the Development Consultant 
be instructed to prepare a confidential report on the Johnston 
Terminals' operation. 

The Development Consultant in a report dated June 6, 1974, 
outlined the information requested from the Committee on the num- 
ber of trucks, barges and coastal vessels in and out of the terminal; 
the points of origin and destination, and the length of time goods 
are kept on the False Creek site. The Development Consultant states 
that the Johnston Terminals' operation is an essential function. 

It was suggested that the operation continue to be located in 
the False Creek area, but in the long term, the operation should 
be moved east of Cambie Street, preferably east of Main Street, 
when the leases on the City land in that area expire in the late 
1980 's. 

The lease on the 24 acres of property immediately west of 
Johnston's should be discontinued and as an interim measure, the 
land immediately south of the Johnston property between the tracks 
and 6th Avenue could be leased to Johnstons as well as the parcel 
east of Main Street. 

The Committee was advised that Johnston Terminals want to 
have a meeting with City officials. The Property Division re- 
quested to be included in all meetings so that they can be kept 
informed. 

After discussion, the Committee 


cont ' d 
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Clause No. 1 (cont'd) 
RECOMMENDS 

A. THAT the reports of the Development Consultant and the 
Director of Planning be received; 

B. THAT City officials be instructed to negotiate with 
Johnston Terminals, such negotiations to include the 
provision of public access to the waterfront; 

C. THAT the whole question of the operation of Johnston 
Terminals and lease negotiations be reviewed by the 
Civic Development Committee in twelve months. 


The meeting adjourned at approximately 9:30 a .m 


FOR COUNCIL ACTION SEE PAGE(S) ..6i2L- 


*********** 



CITY OF VANCOUVER 
SPECIAL COUNCIL - JUNE 27, 1974 
PUBLIC HEARING 

A Special Meeting of the Council of the City of Vancouver 
was held in the Council Chamber on Thursday, June 27, 1974 at 
7:30 p.m., for the purpose of holding a Public Hearlna re amendment 
the Zoning and Development By-Law and re approval of the official 
development plan for False Creek, between Connaught Bridge and 
Burrard Bridge and the Area Development Plans for a portion of 
Area 6 and Area 2 of False Creek. 

PRESENT : Mayor Phillips 

Aldermen Bowers Harcour, Hardwick, Linnell, 
Marzari, Massey, Rankin, and Volrich. 

ABSENT: Aldermen Gibson and Pendakur 

CLERK TO 
THE COUNCIL: M. Kinsella 


MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT this Council do resolve itself into Committee of the 
Whole, Mayor Phillips in the Chair', to consider proposed amend- 
ments to the Zoning and Development By-Law and the Official 
Development Plan for False Creek, between Connaught Bridge and 
Burrard Bridge and the Area Development Plans for a portion of 
Area 6 and Area 2 of False Creek. 

1. False Creek between Connaught Bridge and Burrard Bridge 

An application was received from the Director of Planning 
to rezone False Creek between Connaught Bridge and Burrard Bridge. 
Present zoning is M-1, M-2, and CD-I and the requested zone is 
False Creek Comprehensive Development District. Approval was 
also requested for an Official Development Plan for False Creek 
between Connaught Bridge and Burrard Bridge and Area Development 
Plans for a portion of Area 6, False Creek, and Area 2, False 
Creek . 

Submitted for consideration of Council by the Director of 
Planning, this date, was a report detailing certain further 
changes to the report "Proposal for Rezoning of that portion of 
False Creek West of Connaught Bridge together with proposed Area 
Development Plans for part of Area 6 and all of Area 2 in False 
Creek". These suggested changes are recommended by the Vancouver 
City Planning Commission and the Technical Planning Board. 

The Director of Planning and the False Creek Development 
Consultant spoke to the proposals. The Assistant Director of Civic 
Development gave a detailed explanation of the proposed rezoning 
and the Development Plans. Mr. J. McLernan, Marathon Realty 
outlined his company's development plan for Area 2, False Creek. 

The followina persons spoke to the proposed rezoning and 
Development Plans: 

Patrick Graham, representing N.P.A. - not in favour of housing on 

Area 6. Made a plea for public open space and public amenities 
in the area. 

Commissioner May Brown, Acting Chairman, Board of Parks & Public 
Recreation - presented a brief outlining the Park Board policy 
with respect to the Development Plans for Area 2 and 6. 

Warnett Kennedy, N.P.A. - Directed his comments to the Area Develop- 
ment Plan for Area 6. In favour of establishment of a 
development corporation and suggested the rezoning be delayed 
until this corporation is established. 


Cent ' d. 
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Bridge and Burrard Bridge, Cont'd. 


Mr. Watkinson, Real Estate Board - Expressed concern re develop- 
ment of marina facilities and suggested that consideration 
be given to additional commercial activities in the area. 

Mr. Tanner, Vancouver Board of Trade - Urged establishment of 
independent corporation to oversee development of the 
entire False Creek basin. The Board does not support any 
of the development concepts for Area 6. 

Chris Shelton, C.O.P.E. - More park area required in Area 2. 

Mr. J.R. Bentley, Teachers Investment and Housing Co-operative - 
Submitted a brief requesting Council to exclude their pro- 
perty at 186 - 196 Smithe Street (Parcel "H" reference plan 
2152, D.L. 541 and D.L. 5603) from the proposed rezoning. 
This property is presently zoned M-2 and if it were rezoned 
into the CD-I zone, the present uses of the building at this 
site could presumably become nonconforming. 

The Director of Planning advised that exclusion of this 
parcel of land would not adversely affect the development 
plans for the False Creek Area. 

Mr. R. Sterne, resident of the Fairview Slopes Area - The proposed 
development for Area 6 is too dense. All buildings should 
be kept well back from the water. Not in favour of floating 
developments. Area 2 - density in this area is too high, 
particularly in comparison with Area 6. Delay rezoning until 
the developer undertakes to provide adequate park and public 
open space. 

Ron Walkey - By means of a map, illustrated the effect the proposed 
development in Area 2 would have on the Vancouver skyline 
and the environment. 

Nigel Nixon, C.C.C.D. - Submitted a brief stating the C.C.C.D. is 

favourably impressed with the general approach for the 
proposed development for False Creek, particularly the pro- 
posed introduction of the Development Plan concept . Suggested 
that any decision or action on the specific area development 
plans be deferred to permit further consideration of the 
implications by citizens and organizations. 

Mr. A. Wilson - Sigurdson Millwork, 6th Avenue - His firm is 

in favour of the Development Plan and is prepared to relocate 
at some date in the near future. Asked for reassurance from 
Council that his firm could continue to operate in its present 
location for the next 3-5 years to permit appropriate re- 
location plans to be made. Mr. Hickley, Planning Department, 
reassured Mr. Wilson that his firm could remain in its present 
location for the requested period of time. 

Mr. Ted Baynes - Made a plea for preservation of False Creek as 

open space, eg. playing fields, playgrounds, tennis courts, etc. 

Mr. B.F.R. Carey, Community Arts Council - Was critical ofc" both 
development plans. 

Byron Olson - Suggested a process is needed to ensure incorjioration 
of the conditions outlined in the development plans into the 
development designs and that an ongoing review body be 
established for the whole False Creek area to ensure develop- 
ment in compliance with the guidelines set out in the Area 
Development Plan. 


Cont ' d. 
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False Creek between Connaught 
Bridge and Burrard Bridge, Cont'd. 

Mrs. Schmidt , United Housing Foundation - Complimented Council on 
the development proposals and the progress made to date. 

Mr. D. Garnett, resident of the Fairview Slopes - endorsed 
comments made earlier by Mr. Sterne. 

Mr. F. Wiles - commended Council for the proposed income mix in 
Area 6 . 

Mr. John Stearman - Questioned Marathon Realty's representative with 
respect to the shoreline in Area 2 and was advised that the 
proposed development will result in a net loss of 1 acre of 
shoreline . 


MOVED by Aid. Hardwick, 

THAT the application by the Director of Planning to rezone 
the area of False Creek between Connaught Bridge and Burrard Bridge 
from M-1, M-2, and CD-I to False Creek, Comprehensive Development 
District be approved, excluding 186 - 196 Smithe Street (Parcel 
'H' reference plan 2152, D.L. 541 and D.L. 5603) 

AND THAT Clause 5 of the Draft Zoning By-Law be amended to 
read as follows: 

"In considering any application for a development permit 
the Technical Planning Board, before granting any approval, 
shall first consult with the Vancouver City Planning Commission 
and shall refer the application to the Urban Desxgn Panel 
and shall have regard to any specific area development 
plans that may from time to time be adopted by Council after 
a Public Hearing thereon." 

- CARRIED UNANIMOUSLY 


2. Official Development Plan 

MOVED by Aid. Hardwick, 

THAT the Official Development Plan, outlined in Part 2 of 
The Proposal for Rezoning of that portion of False Creek West of 
Connaught Bridge be approved as amended by the report of the 
Director of Planning submitted this day, except the reference in 
the Director of Planning' s report, to the second paragraph of page 
42 of the Proposal for Rezoning, be amended to read as follows: 

"The waterfront edge shall be continuously accessible 
to the public around False Creek. " 

(Deferred) 

MOVED by Aid. Linnell, 

THAT this whole matter be deferred to the next meeting of 
Council . 

- CARRIED UNANIMOUSLY 

3. Area Development Plans for a peart ion of Area 6 and Area 2 
of False Creek 


MOVED by Aid. Hardwick, 

THAT further consideration of the Area Development Plans 
for a portion of Area 6 and Area 2 of False Creek be deferred to 
the next meeting of Council. 

- CARRIED UNANIMOUSLY 


Cent 'd. 
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CITY OF VANCOUVER 

REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver was 
held on Tuesday, June 23, 1970, in the Council Chamber at 
approximately 9:30 A.M. 

PRESENT : His Worship the Mayor 

Aldermen Adams, Bird, Calder, Hardwick, 
Linnell, Phillips, Rankin, 
Sweeney and Wilson 

ABSENT : Alderman Broome (Leave of Absence) 

CLERK TO THE COUNCIL : R. Thompson 

PRAYER The proceedings in the Council Chamber were opened with 

prayer offered by the Rev. Dr, George Turpin, Civic 
Chaplain . 

' IN CAMERA' MEETING 

The Council agreed to an 'In Camera' meeting later this day 
re Personnel, Property matters, etc. 

ADOPTION OF MINUTES 

MOVED by Aid. Bird, 
SECONDED by Aid. Sweeney, 

THAT the Minutes of the Regular Council Meeting (including 
'In Camera'), dated June 16, 1970, be adopted. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Bird, 

THAT the Minutes of the Special Meeting of Council (Court of 
Revision), dated June 18, 1970, be adopted. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Bird, 
SECONDED by Aid. Wilson, 

THAT this Council resolve itself into Committee of the Whole, 
His Worship the Mayor in the Chair. 

- CARRIED 

UNFINISHED BUSINESS 


1 , Grant : 

Outward Bound British Columbia 

The Council further considered the application of the Outward 
Bound British Columbia organization for a grant in the amount of 
$11,200. The Standing Committee on Finance, on May 14, 1970, in 
recommending a grant of $5,250 made the recommendation subject to: 

(a) the Director of Social Planning/Community Development 
reporting back at the year end on the disbursement of 
the grant. 

(b) the selection of the boys being under the control and 
with the agreement of the Director of Social Planning/ 
Community Development. 


cont 'd 


7m 


Special Council (Public Hearing), June 27, 1974 


Area Development Plans for a portion of Area 6 
and Area 2 of False Creek 


MOVED by Aid. Harcourt, 

THAT the Committee rise and report. 


MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT the report of the Committee of the Whole be adopted 
and that the Director of Legal Services be instructed to prepare 
and bring in the necessary amendments to the Zoning and Development 
By-Law with respect to creating a False Creek Comprehensive 
Development District. 


The Special Council adjourned at approximately 10:55 p.m. 


The foregoing are Minutes of the Special Council Meeting 
(Public Hearing) of June 27, 1974, adopted on July 9, 1974. 


- CARRIED UNANIMOUSLY 


- CARRIED UNANIMOUSLY 


* 


* 


* 


* 
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CITY OF VANCOUVER 

REGULAR COUNCIL MEETING 

A regular meeting of the Council of the City of Vancouver was 
held on Tuesday, July 9, 1974, in the Council Chamber, commencing at 
approximately 9,30 a.m. 

PRESENT : Mayor Phillips. 

Aldermen Bowers, Gibson, Harcourt, Hardwick, 
Linnell, Marzari, Massey, Pendakur, Rankin 
and Volrich, 

CLERK TO THE COUNCIL: D.H. LITTLE. 


PRAYER . 

The proceedings in the Council Chamber were opened with prayer. 

ADOPTION OF MINUTES . 

MOVED by Aid. Hardwick 
SECONDED by Aid. Linnell 

THAT the Minutes of the Regular Council Meeting dated June 25, 1974, 
and the Minutes of the Special Council Meeting (Public Hearing) of June 
27, 1974, be adopted. 

- CARRIED UNANIMOUSLY. 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Linnell 
SECONDED by Aid. Hardwick 

THAT the Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY. 


UNFINISHED BUSINESS 

Knight Road Area and Elimination of Property Owners ' 
Share of Local Improvement Charges Related to Widening 
of Knight Street. 

Council, on June 25, 1974, deferred to a full Council Meetins: the 
following recommendation of the Standing Committee on Community Developmen 
dated June 13, 1974, when dealing with the matter of the Property owners' 
share of Local Improvement Charges in respect of the widening of Knight 
Street: 

"That forgiveness of local improvement taxes be made to the 
property owners from 12th Avenue and Clark Drive to 26th Avenue 
on Knight Street and from 33rd Avenue to 63rd Avenue on Knight 
Street on the same basis as was given to the property owners 
between 26th Avenue and 33rd Avenue on Knight Street." 

In respect of this matter, the Council also considered Department 
Report dated June 17, 1974, from the Director of Finance. 


After due consideration it was 
MOVED by Aid. Volrich 

WHEREAS the opening of the Knight Street Bridge and the consequent 
widening of Knight Street, has altered the essential character of the 
street, to the detriment of the residents thereon, 

THEREFORE BE IT RESOLVED THAT from 1975, forgiveness of local 
improvement taxes for paving and curbing, be made to the property 
owners from 33rd Avenue to 63rd Avenue on Knight Street on the same basis 
as was given to the property owners between 26th Avenue and 33rd Avenue o 
Knight Street. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY. 


CONTINUED. 
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UNFINISHED BUSINESS (Contd) 

Knight Road Area and Elimination of Property Owners ' Share 

of Local Improvement Charges Related to Widening of Knight Street (Contd) 

MOVED by Aid. Rankin (in amendment) 

THAT the forgiveness include 12th Avenue and Clark Drive to 
26th Avenue on Knight Street'. 

- LOST 

(Aid. Bowers, Gibson, Hardwick, LinnelJ, Massey, Volrich and 
the Mayor voted against the amendment) 

MOVED by Aid. Volrich 

THAT the required funds be approved from the 1975 Supplementary 
Capital Budget and the accurate adjustment take place after the amount 
of the commutation value has been determined. 

FURTHER, the Corporation Counsel and Director of Finance be 
instructed to bring in the required Resolution and Schedules. 

- CARRIED UNANIMOUSLY. 


Commercial Rental Agencies . 

It was agreed that the following documents on this subject be 
deferred to the next meeting of Council, when a delegation of Timesavers 
Services Ltd., will be heard as per request received: 

(i) Standing Committee report on Social Services, 
dated June 13, 1974, 
(ii) Clause 7, Standing Committee report on Social 

Services, dated June 20, 1974. * 


Development Permit Application 
1081 West 8th Avenue. 


This matter was deferred pending the hearing of a delegation 
later this day. 


Old Crystal Pool - Grant Request 

from Canadian Amateur Swimming Association 

Council on May 14, 1974, passed the following motion: 

"That no action be taken with respect to the Canadian Amateur 
Swimming Association's request until the organization can 
demonstrate to Council means of raising funds from other sources. 
Further that the Park Board be asked to submit a report to 
Council on the allocation of swimming time, in public pools, 
to the Dolphin Swim Club and the Canadian Amateur Swimming 
Association, particularly as it affects public use of the 
pools . " 

It was noted that no information had been received from the 
Association demonstrating means of raising funds from other sources. 

The Park Board, by letter dated May 29, 1974, submitted its 
Policy Report on Swimming Pools under date May 22, 1974, and requested 
the Council re-consider its decision on the Association's request for 
funds to maintain and operate the old Crystal Pool until the Olympics 
in 1976. 

MOVED by Aid. Bowers, 

THAT no action bo taken on the request oi' tlie Canadian Amateur 
Swimming Association lor a grant up to $6,000 towards the operation 
and maintenance of the old Crystal Pooi for a Provincial/Civic Aquatic 
Training Centre; it being understood the Association may continue to 
use the Pool until the Olympics in 1976, if they are in a position to 
make the required payments in connection with the use of the Pool. 

- CARRIED UNANIMOUSLY. 


CONTINUED. 
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Percy Norman Memorial Pool 

MOVED by Aid. Hard wick 

THAT the Percy Norman Pool revert to a community pool and be 
integrated with other community facilities on that site. 

- CARRIED UNANIMOUSLY. 


Official Development Plans for False Creek between Connaught 
Bridge and Burrard Bridge, and Area Development Plans. 

MOVED by Aid. Hardwick 

THAT this item be deferred for consideration early in the 
afternoon Council agenda, following the Public Hearing and Delegations. 

- CARRIED UNANIMOUSLY. 


COMMUNICATIONS OR PETITIONS 

Extension of Implementation of the 
new Fire By-law. 

A request was received from Downtown Eastside Residents' Association 
by letter dated July 3, 1974, that a delegation be heard on the Fire 
By-law and the matter of extending implementation of certain by-law 
provisions to October 1, 1974. It was noted that Clause 1 of the 
Standing Committee report on Housing, dated June 25, 1974, referred 
to the matter, and it was agreed that the delegation be heard later 
this day. 

(Aid. Bowers and Pendakur - opposed) 


Water Street Beautif ication Project 

A request was noted from Mr. W. Bodner , 348 Water Street, to 
appear as a delegation in connection with the Water Street Beautif ication 
Program referred to in Board of Administration Report dated July 3, 1974 
to be considered by Council this day. It was agreed the delegation 
be heard later this day. 


Kitsilano Rezoning . 

A request was received from Mr. Andras Molnar to appear before 
Council when consideration is being given to the proposed interim re- 
zoning of the Kitsilano RM- 3A District referred to in Department 
Report, Building and Planning, dated July 5, 1974. The Council agreed 
to this delegation being heard later this day. 

Request for Complimentary Tickets 
to certain Civic Displays. 

MOVED by Aid. Bowers 

THAT the request from Mr. Barry Church, Sponsor ol' the Young 
Voyageur Group, that tickets be provided for visiting Young Voyageurs 
from various parts of Canada, to attend in the period July 3 - 10, 
and July 28 - August 5, the Aquarium, Museum, Planetarium and Bloedel 
Conservatory, be approved. 

- CARRIED UNANIMOUSLY. 


At this point. Aldermen Linnell and Harcourt left the 
Meeting to attend the G.V.R.D. Meeting. 
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COMMUNICATIONS OR PE TITIONS (Continued) 
I _—_ 

I 

; Rental Accommodation Grievance Board 

I 

I The following communication under date July 4, 1974, was received 

; from the Mayor: 

" The Provincial Government has revised the first draft of 

the Landlord and Tenant Act and made some important changes . 
One of them clarifies Section 25(2) which referred to annual 
rent increases. No action was taken with respect to our re- 
commendations regarding security deposits. 

We had asked for a broadening of the powers of Municipal Rent 
Bureaus. Unfortunatd.y, the Provincial Government rejected that 
recommendation and amended Section 29 to actually reduce the 
involvement of Municipal Councils. Previously, Section 29(3) 
had indicated that where a Council passes a bylaw establishing 
a Municipal Rent Review Bureau, the Council would assume the 
powers of the Lieutenant-Governor in Council under Section 28 
(Rent Review Powers) , and the Municipal Rent Review Bureau 
would assume the powers of the Rentalsman. The new Act simply 
refers to the assumption of the Rentalsman' s powers by the 
Municipal Rent Review Bureau. Municipal Councils are left out. 

I have had a meeting with Mr. Barrie Clark, the new Rentalsman 
for the Province, and discussed this situation with the 
Attorney-General. It is quite clear that they believe that it 
should be a Provincial function. 

Under the circumstances of the revised legislation which now 
' has been passed by the Provincial Government, it makes no sense 

for us to establish a Municipal Rent Review Bureau. Council 
would have no say over the activities of the Bureau and the 
Bureau's Terms of Reference would be much too narrow. 

! I therefore RECOMMEND we drop our application under Section 

29(1) (b) of the Act for permission to establish a Municipal 
Rent Review Bureau and discontinue the operations of our Bureau 
as soon as the Rentalsman is operating in the City of Vancouver." 


MOVED by Aid. Pendakur 
j THAT, while the City still is of the view this should be a municipal 

j function, the City drop its application under Section 29(1) (b) of the 

Act for permission to establish a Municipal Rent Review Bureau. 

I - CARRIED 

(Aid. Gibson, Hardwick, Marzari and Rankin voted against 
the Motion) 

MOVED by Aid. Pendakur 
j THAT the Council discontinue the operations of its Rental 

I Accommodation Grievance Board as soon as the Rentalsman is operating 
' in the City of Vancouver. 

- (deferred) 

MOVED by Aid. Hardwick 

THAT the motion of Alderman Pendakur be deferred until October 
of this year. 

- CARRIED 

(Aid. Bowers, and the Mayor voted against the Motion to defer) 
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Pedestrian Day and 
Walk a Measured Mile . 

The Mayor, under date of July 2, 1974, submitted the following 
communication: 
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The first Monday in August will henceforth be a Statutory 
Holiday, B. C. Day. This year it falls on August 5th. I 
thought we should celebrate it in a special way. 

I recoiranend that we declare August 5th " Pedestrian Day " in 
downtown Vancouver and use the holiday to illustrate the 
pedestrian network that we are developing, linking the four 
areasof heaviest pedestrian activity - Chinatown, Gastown, 
Granville Mall and Robson Street. 

I recommend the closure of the following streets - Pender, 
Carrall, Water, Cordova and Robson, along with the Granville 
Mall as illustrated in the attached map. Presumably one block 
of Alexander and Powell Streets would also be closed leading 
to Maple Tree Square. 

I have talked with some representatives of each of the areas 
and they are very interested in getting involved. I visualize 
an unstructured event with no program and no speeches. Each 
area can work out what they want to do if anything. People 
will be able to start anywhere and end anywhere - simply en- 
joying a vehicle-free atmosphere in this network of downtown 
streets. 

The exercise should be useful in learning how people move around 
thedowntown area and in giving us some information on possible 
future pedestrian areas. 

WAMM - Walk A Measured Mile 

We have also been approached by a group called the Walk A Measured 
Mile Committee requesting that the City of Vancouver designate 
certain areas as measured miles. This is part of a physical 
fitness program sponsored by the Federal and Provincial Governments. 

They would like to use Pedestrian Day, August 5th, as the 
day in which they could publicize their program v«*iich would 
follow from August 6th to the 9th inclusive. The second 
report from the Engineering Department refers to the nine 
measured miles that would be laid out in the downtown and the 
West End. 

Recommendation ; I recommend that we declare Monday, August 

5th as -"Pedestrian Day" and support the 
program WAMM for the days of August 6th through the 9th. 
The total cost of both programs, as outlined in the attached 
reports, is estimated to be approximately $5,000. 


In this regard a report was noted from the Board of Administration 
under date of June 20, 1974. 

MOVED by Aid. Pendakur 

THAT the recommendations of the Mayor contained in the foregoing 
communication be approved. 


- CARRIED UNANIMOUSLY. 
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"Shaping the Future"and the 
Vancouver City Planning Department . 

Under date of July 5, 1974, the Mayor submitted the following 
communication : 


"Shaping the Future" focuses on a number of specific planning 
problems. I believe the Council must make policy decisions 
in the following areas: 


1. Policy Planning 

2. Local Area Planning 


3. Development Permit Application Procedure 


4. Long Range Planning 

5. Staffing 


1 . Policy Planning 

The primary responsibility of City Council is to define overall 
policy direction clearly. It is necessary for Council to have 
staff input and advice in developing detailed programs which 
implement this policy. The new Committee System is policy 
oriented and close co-operation and communication between staff. 
Committee chairmen and Committees is essential. In the 
past, provision of development and planning advice to Council 
has traditionally come from the Technical Planning Board. 

The City Charter was recently amended to give the Director of 
Planning the responsibility for Conditional Uses and other 
administrative functions formerly handled by the Technical 
Planning Board. These tasks are best handled by the Director of 
Planning as both authority and responsibility for the decisions 
are clearly defined. 

The advisory function, formerly held by the Technical Planning 
Board, I believe could best be done by a much smaller Manage- 
ment Advisory Committee headed by the City Commissioner and 
consisting of five or six senior Department Heads. It would be 
in the scope of the Chairman of the Management Advisory 
Committee to include staff members of various departments and 
Boards in doing specific tasks in specific periods of time. 
No additional staff complement to the Board of Administration 
is envisaged. Such a Management committee would make the 
existence of the Technical Planning Board unnecessary and it 
should be abolished. 


I RECOMMEND that this general approach be endorsed and the 
Commissioner report back to Council with the administrative 
arrangements . 

2 . Local Area Planning 

It is clear from the West End experience that Local Area Planning 
is most effective in the first six months. Experiences in 
Hamilton, Los Angeles, New York, San Francisco, and a number 
of other cities suggest that it is time for a change in focus 
from one of long range comprehensive planning to that of short 
range action oriented programs. In discussing the Toronto 
experience with a number of members of Toronto's Council, they 
told me frankly that most of their local area planning programs 
were failures and those they regarded as relatively successful 
had not yet produced any tangible results. The City of Hamilton 
on the other hand has won a National Award for its program of 
Neighbourhood Planning which has a very specific task force 
approach. I propose that we model our area planning programs 
along the lines of the Hamilton experience as well as our False 
Creek experience since the arrival of the Development Consultant. 
This approach is necessarily tailored to conform to limited time, 
staff and fiscal resources while trying to achieve specific 
goals in the neighbourhood. 

In most cases a Neighbourhood Planning Program should last six 
to eight months, with a maximum time frame of one year. This 
will ensure concentroted public input and also removes the 
necessity of extra staff. A Neighbourhood Program would include 
the following steps t 
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1. A survey or questionnaire of each resident and owner 
in the neighbourhood to see if a program is wanted 
and what its orientation should be. 


2. Precise definition of the tasks to be done and 
a timetable to do them in. 

3. The establishment of a Neighbourhood Plan 
Review Conunittee (See Appendix I) . 

I RECOMMEND this approach, as further outlined in Appendix I, 
be endorsed and that the Board of Administration and Director of 
Planning report back outlining the details of such a program. 


^' De velopment Pe rmit Applic ation Pro c ess 

The Development Permit Application process has been the subject 
of continuing concern to both Council and the public. I RECOMMEND 
the Finance and Administration Committee carry out a full scale 
and complete review of the procedure involved. This review should 
entail public discussion on the subject with a view to bringing 
some comprehensive recommendations for improvements to Council 
for approval by October 1st, 1974. 

4 . Long Range Planning 

Long-range planning will increasingly involve closer co-ordination 
with the GVRD. The long-range planning section of the Planning 
Department should contain a small number of individuals who will 
be responsible particularly for liaison with the GVRD in order 
that our planning input is available to them and theirs to us. 
If at times special long-range planning tasks appear necessary 
for the City to undertake, I would suggest consultants rather than 
line positions be used to carry out the tasks. 

I RECOMMEND the Board of Administration and Director of Planning 
examine the possibility of cutting back the long-range planning 
section with this approach in mind. 

5. Staffing 

The present complement of the Planning Department is 84. Of that 
84 there are, at this time, 16 vacancies. In view of the recommen- 
dations I have made in this report, I believe that it is unnecessary 
to add any additional planning staff to the department at this 
time. Before proceeding with any local area program, the Director 
of Planning will report back to Council and at that time it may 
be appropriate to adjust the department's priorities to avoid 
employing additional staff for this function. 

The review of the Development Permit Application Procedure, the 
limited time Task Force approach to Neighbourhood planning and, 
the possible cut back in Long Range Planning staff may possibly 
suggest a decrease rather than an increase in the present level 
of Planning staff. At any rate, until the Department is brought 
up to full strength there can be no justification for creating 
new planning department vacancies. 

I RECOMMEND Council approve no further additions to the Planning 
Department at this time. 


Related to this discussion was a report submitted by the Board 
of Administration, under date of June 27, 1974, particularly on the 
aspect of Staffing. 


- Continued. 
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"Shaping the Future" and the 
Vancouver City Planning Department (Continued) 

After due consideration it was 
MOVED by Aid. Pendakur 

THAT the following recommendations of the Mayor contained in the 
foregoing communication be dealt with as noted hereunder: 

Recommendation 1 - 'Policy Planning ' 

be REFERRED to the Board of Administration for report. 

Recommendation 3 - 'Development Permit Application Procedure ' 

be REFERRED to the Standing Committee on Finance and Administration 

- CARRIED UNANIMOUSLY. 

MOVED by Aid. Hardwick 

THAT Recommendation 2 - 'Local Area Planning ' and 

Recommendation 5 - 'Staffing ' , in the Mayor's communication, 
be REFERRED to a special meeting of Council for full discussion. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Hardwick 

THAT Recommendation 4 - 'Long Range Planning ' in the Mayor's 
communication, be REFERRED to the Director of Planning for further 
comments in respect of the role of the Long Range Planning Division 
and reference to the aspect of co-ordination with the Greater Vancouver 
Regional District. 

- CARRIED UNANIMOUSLY. 


In respect of the Board of Administration report of June 27, 1974, 
particularly on the Staffing aspect, with regard to the Planning Depart- 
ment, action was taken as follows on the recommendations contained thereii 

MOVED by Aid. Hardwick 

THAT the following be APPROVED: 

B. OVERALL PLANNING DIVISION - Page 2 . 

Recommendations (i) to (v) inclusive. 


C. AREA PLANNING - Pages 3 and 4 . 
Recommendation (b) (iii) 

Recommendation (d) - Page 4 (Secretary for Associate Director) 

D. SPECIAL SERVICES DIVISION - Page 4. 

F. STAFF SERVICES DIVISION - Pages 4 and 5 . 

Recommendations (i) to (v) inclusive 
H. CLASSIFICATION OF POSITIONS - Page 6. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Hardwick 

THAT the following recommendations be DEFERRED for the time being: 

C. AREA PLANNING - Pages 2 and 3 . 

Recommendations : 

(a) Downtown and other Groups. 

(b) Local Area Planning - (i) and (ii) 

(c) Clerk Stenographers in Local Area Offices - (i) (ii) & (iv) 

- CARRIED UNANIMOUSLY 

The balance of the items in the Board of Administration report 
were noted by the Council. 
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The Council recessed at 12:00 noon, and, following a Public 
Hearing at 2:00 p.m., reconvened in the Council Chamber at approxi- 
mately 3:00 p.m., with Mayor Phillips in the Chair and the following 
members present: 

PRESENT : Mayor Phillips 

Aldermen Bowers, Gibson, Harcourt , Hardwick, 
Linnell, Marzari, Massey, Pendakur, 
Rankin and Volrich. 

DELEGATIONS AND UNFINISHED BUSINESS 

Development Permit Application 
#65010 - 1081 West 8th Avenue 

On June 25, 1974, the Council adopted a recommendation of the 
Director of Planning that Development Permit Application #65010 
to alter and use the existing two storey plus basement one-family 
dwelling at 1081 West 8th Avenue for offices, be refused in 
accordance with recommendations of the Technical Planning Board 
and the Vancouver City Planning Commission. 

Mr. M. Grover of the firm of Grover, Elliott and Company 
Limited appeared in support of the application and filed a brief 
in this regard under date of May, 1974. 

MOVED by Aid. Bowers, 

THAT the Council resolution of June 25, 1974, which refused 
this application, be rescinded. 

- LOST 

(Aldermen Gibson, Harcourt, Hardwick, Linnell, Marzari, 
Pendakur, Rankin, Volrich and Mayor Phillips voted 
against the motion) 

No further action was taken on this matter. 


Official Development Plans for False Creek 
between Connaught Bridge and Burrard Bridge 
and Area Development Plans 


On June 27, 1974, when a Public Hearing was held on various 
matters pertaining to False Creek, the following was referred for 
consideration at this time: 

(a) Official Development Plan 

(b) Area Development Plans for a Portion of 
Area 6 and Area 2 of False Creek. 

In connection with these three matters, the Director of Planning 
submitted a report with relevant documents. 

The three matters are separately dealt with below: 

I OFFICIAL DEVELOPMENT PLAN 

The Council's attention was drawn to the updated amended 
Official Development Plan for False Creek (Schedule A) . After 
due consideration, it was 

MOVED by Aid. Hardwick, 

THAT the amended Official Development Plan submitted this 
day be approved. 

(Amended) 


cont ' d . 
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UNFINISHED BUSINESS (contM) 

Grant : 

Outward Bound British Columbia (cont'd ) 

MOVED by Aid. Hardwick, 

THAT this application be approved. 

(not put) 

MOVED by Aid. Calder, 

THAT the application be tabled to the next meeting. 

- CARRIED 

2. Grant: 

Vancouver Opera Association 

The Council further considered application of the Vancouver 
Opera Association for a grant in the amount of $19,500.00, the 
Finance Committee having recommended $15,000 in rentable time of 
the Civic Theatre. 

MOVED by Aid. Calder, 

THAT the application be tabled to the next meeting. 

- CARRIED 


It was agreed to vary the Agenda to allow consideration at 
this time of report of the Board of Administration (Works and 
Utility matters), dated June 19, 1970, particularly Clause 5. 


BOARD OF ADMINISTRATION AND OTHER REPORTS 

A . General Report, June 19, 1970 

Works and Utility Matters 

(i) Musqueam Indian Reserve and 

Salish Subdivision (Clause 5 ) 

The Board of Administration submitted the following report 
of the Corporation Counsel: 

"On March 24, 1970 Council considered a lengthy report of the 
Standing Committee on Finance dated March 19 dealing with the 
Salish Subdivision in Musqueam. The report of the Standing 
Committee was adopted (with two minor modifications) , and it 
appeared that all matters outstanding between the City and 
the developers had been resolved. 

In summary, the City agreed to reimburse the developers for 
the cost of providing the services to the subdivision 
(approximately $550,000) conditional upon all City by-laws 
being effective and the zoning in accordance with the City's 
RS-1 and RM-1 regulations. 

At that time the application of City by-laws in this area did 
not present any problem because the Musqueam Band had agreed 
to surrender this land to the Crown Federal . The then pre- 
vailing legal opinion was that all Provincial and Munipal laws 
were effective on surrendered Indian lands. 


cont 'd . . . 


Regular Council, July 9, 1974 

DELEGATIONS AND UNFINISHED BUSINESS (cont'd) 


. 10 


Official Development Plans for False Creek 
between Connaught Bridge and Burrard Bridge 
and Area Development Plans (continued) 


MOVED by Aid. Bowers in amendment, 

THAT on page 42 - 7.1 (a) 'Public Access', the following 
words be added: 

"except as approved by City Council for specific area 
development plans." 

- CARRIED 

(Aldermen Hardwick, Linnell, Marzari and Rankin voted 
against the amendment) 

The motion as amended and reading as follows was put and 

- CARRIED 

"THAT the amended Official Development Plan submitted this 
day be approved, except that on page 42 - 7.1 (a) 'Public 
Access', the following words be added: 

'except as approved by City Council for specific 
area development plans.'" 

(Alderman Linnell voted against the motion as amended) 

MOVED by Aid. Hardwick, 

THAT the Director of Legal Services be instructed to prepare 
and bring in the required By-law. 

- CARRIED UNANIMOUSLY 

(Aldermen Gibson and Pendakur were excused from voting, not 
having attended the Public Hearing on June 27, 1974) 

II PROPOSED AREA DEVELOPMENT PLANS FOR 
PART OF AREA 6 (CITY-OWNED LANDS) 

In considering the document 'False Creek Area Development Plan, 
Phase 1, Area 6', the Council AGREED to the following amendments 
therein : 

On the page headed Area 6 Neighbourhoods: Spruce - 

Item 7 be changed to read - 

"Number of buildings above three storeys - none" 

Item 9 be changed to read - 

"Site coverage in Development Areas above three 
storey height - not applicable" 

On the page headed Area 6 Neighbourhoods : Heather - 

Item 9 be changed to read - 

"Site coverage in Development Areas above three 
storey height - 7%" 

MOVED by Aid. Massey, 

THAT the entire narrow green area around Heather Point be 
widened to an additional 10 to 20 feet. 

(not put) 

MOVED by Aid. Hardwick in amendment, 

THAT the entire narrow green area around Heather Point be 
widened to provide an open space of approximately 200 feet. 

- CARRIED 

(Aldermen Bowers, Harcourt, Marzari, and Massey vcUuhI 
against the amendment) 


cont ' d . 
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Official Development Plans for False Creek 
between Connaught Bridge and Burrard Bridge 
and Area Development Plans (continued) 

The amendment having carried, the motion of Alderman Massey 
was not put. 

MOVED by Aid. Hardwick, 

THAT the False Creek Area Development Plan, Phase 1, Area 6 
(City-owned lands) , be approved as submitted and amended this 
day as noted above. 

- CARRIED UNANIMOUSLY 

MOVED by Aid, Hardwick, 

THAT the Director of Legal Services be instructed to prepare 
and bring in the required By-law. 

- CARRIED UNANIMOUSLY 

(Aldermen Gibson and Pendakur were excused from voting, not 
having attended the Public Hearing on June 27, 1974) 

III AREA DEVELOPMENT PLAN FOR 
MARATHON LANDS IN AREA 2 

In considering the document 'Area Development Plan for Marathon 
Lands in Area 2", the Council AGREED to the following amendments: 

On the page headed False Creek Area 2 

Item 1 - strike the word 'approximately'. 

Item 2 - Strike the word 'approximately'. 

Item 5 - Reword to read as follows : 

"Not to exceed 1,500,000 sq . ft. (which may include 
commercial, offices, sports facilities, cultural 
centre, school, community centre, community 
facilities) on the understanding that the office 
and retail component in the 1,500,000 square foot 
provision will not exceed 500,000 sq. ft." 

Delete the following paragraph: 

"Whereas the above statistics are the overall maximums 
for the entire site, there will be a 20% latitude 
(10% + or -) in the allocation of these amounts among 
the following four neighbourhoods." 

On the page headed Area 2 Neighbourhoods: Richards 

Item 9 - Reword to read as follows : 

"Site coverage in Development Areas above eighth- 
storey height - 10%" 

Delete the following paragraph: 

"Flexibility margin of 20%, i.e. 10% above or below 
these established amounts, may be accepted when 
final development applications are made." 


cont ' d . 
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Official Development Plans for False Creek 
between Connaught Bridge and Burrard Bridge 
and Area Development Plans (continued) 

On the page headed Area 2 Neighbourhoods: Yale Lake 

Item 9 - Reword to read as follows: 

"Site coverage in Development Areas above eighth- 
storey height - none." 

Delete the following paragraph: 

"Flexibility margin of 20%, i.e. 10% above or below 
these established amounts, may be accepted when 
final development applications are made." 

On the page headed Area 2 Neighbourhoods: Roundhouse Square 

Item 9 - Reword to read as follows: 

"Site coverage in Development Areas above eighth- 
storey height - 12^%." 

Delete the following paragraph: 

"Flexibility margin of 20%, i.e. 10% above or below 
these established amounts, may be accepted when 
final development applications are made." 

On the page headed Area 2 Neighbourhoods: Cooper's Court 

Item 9 - Reword to read as follows: 

"Site coverage in Development Areas above eighth- 
storey height - 11%." 

Delete the following paragraph: 

"Flexibility margin of 20%, i.e. 10% above or below 
these established amounts, may be accepted when 
final development applications are made." 

MOVED by Aid. Hardwick, 

THAT the proposed Area Development Plan for Marathon Lands 
in Area 2, as submitted and amended this day as noted above, be 
approved . 

- CARRIED 

(Aldermen Marzari and Rankin voted against the motion) 

MOVED by Aid. Hardwick, 

THAT the Director of Legal Services be instructed to prepare 
and bring in the required By-law. 

- CARRIED UNANIMOUSLY 

(Aldermen Gibson and Pendakur were excused from voting, not 
having attended the Public Hearing on June 27, 1974) 


BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS 

Report of Standing Committee 
on Housing, June 25, 1974 

Fire By-law: Enforcement 
Date (Clause 1) 


The Council considered Clause 1 of the report of the Standing 
Committee on Housing dated June 25, 1974, containing the following 
recommendation : 

"Recommended that the Fire Chief be instructed to enforce, 
in the normal way, compliance with the Fire By-law 
regulations in the downtown eastside area of the City 
of Vancouver . " 


cont ' d 
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DELEGATIONS AND UNFINISHED BUSINESS (cont'd) 


Fire By-law: Enforcement 
Date (continued) 


A protest was filed from the Downtown Eastside Residents' 
Association under date of July 3, 1974, in which it was requested 
a delegation be heard in respect of the enforcement date being 
extended to October 1, 1974. 

MOVED by Aid. Harcourt, 

THAT the recommendation of the Standing Committee set out 
above, be approved after amendment, by inserting the following 
words after the words 'to enforce' in the recommendation: 

"by the July 1st deadline." 

- CARRIED UNANIMOUSLY 

The recommendation of the Standing Committee, therefore, as 
approved, will read as follows: 

"Recommended that the Fire Chief be instructed to enforce, 
by the July 1st deadline, in the normal way, compliance 
with the Fire By-law regulations in the downtown eastside 
area of the City of Vancouver." 

(Underlining indicates 
amendment) 


Water Street Beautif ication 
Programme 


The Council noted a Departmental Report under date of July 3, 
1974, re Water Street Beautif ication Programme from which the following 
is extracted: 

" III. CONSIDERATION 

Council is asked to Consider: 

a) The alternatives for applying the Federal /Provincial 
contributions to the surface work project: 

(1) Alternative (a) - applying Federal /Provincial contributions 
to total project cost. 

(2) Alternative (b) - applying Federal /Provincial contributions 
to City's share of project. 

b) Advancing the Surface Work Project local improvement by 
"Special Grounds' upon representation from the property owners. 

IV. RECOM^fENDATIONS 

The Director of Planning and the City Engineer RECOMMEND: 

A) THAT the design be approved as shown. 

B) THAT the cost-sharing on the Water Street Beautif ication - Surface 
Works Project be 

two-thirds (2/3) by the property owners; 
one-third (1/3) by the City. 

C) THAT the property owners' share be assessed on the basis of their 
footage along Water Street. 

D} THAT the Director of Legal Services be requested to bring 
forward the necessary By-law to implement B) , C) and E) if 
required and to reflect Council's decision in the matter of 
applying the Senior Government contributions. 

E) that if Council choose alternative (a) for applying the Federal/ 
Provincial contribution (that is against the total cost of the 
project) the $70,000 required be diverted from unexpended Urban 
Renewal funds. 

F) THAT should Council wish the Surface Work local improvement to 
proceed by 'Special Grounds' the Director of Legal Services be 
instructed to bring forward the necessary formal resolution." 


cont ' d . 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

Water Street Beautif ication 
Programme (continued) 

Mr. W. Bodner, a property owner at 348 Water Street, appeared 
protesting the front foot Water Street assessment basis. 

MOVED by Aid. Pendakur, 

THAT the following be approved: 

"The Federal/Provincial contributions to the surface work 
project apply to the total project cost. " 

- CARRIED 

(Aldermen Marzari and Rankin voted against the motion) 

MOVED by Aid. Pendakur, 

THAT the surface work project local improvement be advanced 
on special grounds. 

- CARRIED BY THE 
REQUIRED MAJORITY 

(Alderman Rankin voted against the motion) 

MOVED by Aid. Pendakur, 

THAT recommendations IV (A) and (B) be approved and (C) re 
design and cost sharing be referred back to the City Engineer and 
the Director of Planning for a further report to the next meeting 
of Council to include alternative methods of assessing property 
owners . 

- CARRIED 

(Alderman Rankin voted against the motion) 

MOVED by Aid. Pendakur, 

THAT the $70,000 required in respect of application of Federal/ 
Provincial contribution against the total cost of the project, be 
diverted from unexpended Urban Renewal funds. 

- CARRIED 

(Alderman Rankin voted against the motion) 

MOVED by Aid. Pendakur, 

THAT the Director of Legal Services be requested to bring 
forward the necessary By-law at the appropriate time to give 
effect to Council's final determination of the whole matter and 
bring in the required formal resolution in respect of surface 
work local improvement by special grounds. 

- CARRIED 

(Alderman Rankin voted against the motion) 

BOARD OF ADMINISTRATION ' 
GENERAL REPORT, July 5, 1974 

Finance Matters 
(July 5, 1974) 

Columbia Cultural Society 
Grant Request (Clause 8) 

Mr. Harvey Adams appeared on behalf of the Columbia Cultural 
Society in support of an application for a grant of $5,200 to provide 
pops concerts in several areas of the City. 

MOVED by Aid. Pendakur, 

THAT this grant request for $5,200 be approved and a further 
application be made by the City to the Musicians' Union for an 
additional $1,800. 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 
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UNFINISHED BUSINESS (cont'd) 

Grant Request: 
Grey Cup '74 

On May 28, 1974, when considering a request from the Grey 
Cup '74 Committee for a grant of $10,000 in connection with the 
Grey Cup festival events November 17th to 24th, 1974, the matter 
was tabled. It was, therefore 

MOVED by Aid. Volrich, 

THAT this question be raised from the table. 

- CARRIED UNANIMOUSLY 

A representative of the Grey Cup ' 74 Committee appeared and 
advised that financial information now indicates an application 
to Council should be for a grant of $15,000. 

MOVED by Aid. Volrich, 

THAT a grant of $12,500 be approved for this purpose. 

(Amended) 

MOVED by Aid. Bowers in amendment, 

THAT the figure in the motion of Alderman Volrich be changed 
to read $10,000. 

- CARRIED BY THE 
REQUIRED MAJORITY 

(Alderman Rankin voted against the motion) 


MOVED by Aid. Marzari in amendment 
to the amendment, 

THAT the figure be $5,000. 

(Not Put) 

The motion as amended and reading as follows was put and 

- CARRIED BY THE 
REQUIRED MAJORITY 
"THAT a grant of $10,000 be approved for this purpose." 


At this point, the Council recessed at approximately 5:45 p.m. 
for a short 'In Camera' meeting and reconvened at approximately 
6:00 p.m. to continue with the regular Council business with the 
same members present. 


BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

DEPARTMENTAL GENERAL 
REPORT, July 5, 1974 

Building and Planning 
matters (July 5, 1974) 

Interim Rezoning of the Kitsilano 
RM-3A District (Clause 3) 

Earlier in the proceedings, the Council agreed to hear a 
delegation from Mr. Andras Molnar with respect to this clause. 
However, at this particular time when the delegation was called, 
Mr. Molnar was not present. 

The following extract and recommendation of the Director of 
Planning contained in this Clause is noted: 

"The Director of City Planning believes that the best way to 
preserve the options for the future of the community is to 
rezone the area on an interim basis. It is therefore 
RECOMMENDED : 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 


Interim Rezoning of the Kitsilano 
RM-3A District (continued) 


"RecoiTimended that the Director of Planning be instructed to 
apply for rezoning of all RM-3A (multiple-family) zoned 
lands to RT-2 (two family district) all lands bounded by 
approximately Burrard to Larch; and the waterfront to 
Broadway and that this application be referred directly 
to a Public Hearing after report from the Technical 
Planning Board and the City Planning Commission.'" 

MOVED by Aid. Harcourt, 

THAT the foregoing recommendation of the Director of Planning 
be approved. 

- LOST 

(Aldermen Bowers, Gibson, Hardwick, Linnell, Massey, Pendakur 
Volrich and Mayor Phillips voted against the motion) 

No further action was taken on the matter. 


A. False Creek Development 

Marina |>hase 1, City-owned Land, Area 6 

The Board of Administration submitted the following report 
under dated of July 4, 1974: 

"The Development Consultant reports as follows: 

'City Council approved on 30th October, 1973, the location 
of a civic marina at the Heather Street bay, and authorized the 
Engineering Department to apply to the Federal Government with 
respect to financial assistance. Engineering has now received 
approval from the Federal Government. 

Scheme C calls for a marina in the bay at the foot of 
Heather Street, and City Council on 11th June, 1974, specified 
that the marina be at least 3 25 boat capacity in order to be 
economically viable and to fit comfortably within the bay. 

The operators of the marinas at Clay's in Area 10 and 
the West Coast Salvage and Contracting in Area 6 are under notice 
by the City to vacate by the 30th September and the 31st October, 
1974 respectively. The City has committed to give priority at the 
Heather Street Marina to the longer term non-houseboat tenants 
at clay's and at West Coast Salvage. 

The city and the Park Board have agreed that the Heather 
Street Marina will be operated as a civic marina by the Park Board. 
Vancouver City Council his directed that the City will develop the 
Heather Street Marina, make the decisions regarding the priorities 
for berthing and will turn over the completed marina to the Park 
Board for operation. 

The objective therefore, is to get the Heather Street 
Marina designed, built and operating as quickly as possible. The 
earliest date estimated by the Engineering Department is January/ 
February with double shifting and late Spring/early Summer with 
single shifting. 

The Development Group has prepared terms of reference 
for design and construction and Thompson, Berwick, Pratt and Partners 
have submitted a proposal in response. These documents are attached 
to this report. 

Thompson, Berwick, Pratt and Partners propose using CD. A. 
Engineering (a men±)er of their original design team) , Peter Welsh 
of Fishermen's Cove Marina, Mitch Taylor of False Creek Marinas, 
and John Sanderson of Penticton and Kamloops Marinas together with 
the public space consultants who will be involved in the design 
of the public open space. 


cont ' d. 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

False Creek Development, Marina Phase 1, 
City - owned Land (continued) 

The proposal contains flexibility so that we can go for 
competitive bids or negotiated bids, can divide the work into com- 
ponents such as pile driving, construction of berths, shore facil- 
ities etc., and will permit temporary installation of docks along 
the seawall to accommodate boats from Clay's and from West Coast 
Salvage until the Heather Bay is ready. 

The upset figure for design, docxamentation and supervision 
of construction, but excluding disbursements and costs associated 
with gaining approvals, is $24,500. The charges would be submitted 
on a per diem rate and disbursement basis but not to exceed this 
upset figure. Disbursements are estimated at $2,500. These costs 
will become part of the capital investment on which a return will 
be sought through moorage fees. 


It is RECOMMENDED: 


1. THAT the Development Consultant be authorized to enter 

into an agreement with Thompson, Berwick, Pratt and 
Partners along the lines of the proposal submitted by 
that firm and that $27,000 be appropriated for that 

purpose from the 1974 unallocated Supplementary Capital 
• BudfX'='t funds. 


2. THAT a Review Committee be set up to advise the Develop- 

ment Consultant and through him the design team consist- 
ing of the following: 

- a staff representative of the Park Board, 

- representatives of the Engineering Department, 

- representatives of the Planning Department, and, 

- potential users of the facility.' 


Your Board RECOMMENDS that the above recommendations 
of the Development Consultant for the False Creek Development be 
approved. " 

(Documents referred to are 
on file with the City Clerk) 

MOVED by Aid. Hardwick, 

THAT the recommendation of the Board of Administration contained 
in the foregoing report be approved. 

- CARRIED UNANIMOUSLY 


B. False Creek Development, Seawall 
Phase 2, City-Owned Land, Area 6 

The Board of Administration submitted the following report 
under date of July 4, 1974: 

"The Development Consultant reports as follows: 

'The Engineering Department has authority to continue the 
seawall in Phase 2 under Winter Works Program 1974/75. The work 
is to commence 1st December. 1974, and must be completed by the 31st 
May, 1975. 

The Development Consultant was authorized by Council on 
19th March, 1974, to assume authority for the design work associated 
with the location of the seawall. Phase 2, Area 6. 

In order to meet the timetable it is necessary to establish 
the location of the seawall by the end of July, 1974. This will 
give the Engineering Department sufficient time to do the prepar- 
atory work such as detailed designs and specifications, clearing 
and dredging prior to the commencement of the Winter Works Project 
itself. 

cont ' d. . . . 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

False Creek Development, Seawall 
Phase 2, City-Owned Land (continued) 

Now that Scheme C is endorsed as a basis of the proposed 
Area Development Plan for Phase 1, Area 6, it is appropriate to 
locate the seawall in Phase 2. 

The seawall in Phase 2 should be located in conformity with 
Scheme 2, which was approved on 20th November, 1973, by City Council 
as a guide for development of Area 6, and with due regard to soil 
conditions and costs. It is also desirable that the seawall be 
located so as to keep options open for variations to Scheme 2 
arising out of the experience gained in the development of the 1st 
Phase of Area 6. 

The Development Group prepared terms of reference for the 
location of the seawall having these factors in mind and requested 
Thompson, Berwick, Pratt and Partners to submit a proposal which 
has now been received. Both these docxoments are attached to this 
report . 

Thompson, Berwick, Pratt and Partners propose using the 
same team as, was used for the 1st Phase of Area 6 with the possible 
addition of the public open space consultants who will be retained 
for the public space design. 

Thompson, Berwick, Pratt and Partners propose an upset 
figure for the location of the seawall, preliminary design of the 
seawall, budget feasibility and preliminary land use study for 
adjacent lands in the balance of Area 6 of $18,300, excluding 
disbursements. Disbursements are estimated at $1,700. 

They would submit their charges on a per diem rete up to 
the above stated upset figure, plus direct cost of disbursements. 

The team will be able to complete the assignment by the 
end of July subject to refinements in the succeeding two or three 
weeks. 


It is RECOMMENDED: 

1. THAT the Development Consultant be authorized to enter 
into an agreement with Tliompson, Berwick, Pratt and 
Partners along the lines of their proposal, and that 

$20,000 be appropriated for that purpose from the 1974 
unallocated Supplementary Capital Budget funds. 

2. An advisory group be set up to advise the Development 
Consultant and through him the design team consisting 
of tiic • following : 

- representatives of the Engineering Department, 

- representatives of the Planning Department, and, 

- representatives of the Area 6, Citizens' Advisory Panel.' 


Your Board RECOMMENDS that the above recommendations 
of the Development Consultant for the False Creok Development be 
approved. " 

(Documents referred to are 
on file with the City Clerk) 

MOVED by Aid. Pendakur, 

THAT the recommendation of the Board of Administration contained 
in the foregoing report be approved. 

- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

C. Space Requirements - Social 
Planning Department 


The Board of Administration submitted the following report 
under date of July 2, 1974: 

" The Director of Permits and Licenses reports as follows: 

"On August 28, 1973 and May T, \S'lk Council approved reports dealing 
in part with increased staff and a new filing system for the Social planning 
Department. One of the approved recommendations was:- 

'That the Assistant Director, Construction and Maintenance, review 
office space requirements of the Social Planning Department and 
report separately to the Board of Administration on this matter*' 

In the review of the office space requirements the Assistant Director 
reports that the space now occupied by the Social planning Department is 
most inadequate. The area now occupied by the Department is 1,586 sq. ft. 
whereas the review indicates that approximately 2,366 sq. ft. are required 
to provide acceptable accommodation. 

The additional 780 sq. ft. should be provided in the space north and 
adjacent to the Social planning Department, presently occupied by the Overall 
Planning Division of the planning Department. The Overall planning Division 
would be relocated to a similar size space which will soon be vacated by the 
Zoning Division. 

In order to use the Social planning space most effectively the Director 
of Social planning has agreed to develop an internal area in the form of 
•open planning' offices. The Social planners in this area require a degree 
of privacy for interviews and it is therefore proposed to provide acoustic 
screens and carpet in this office area to reduce sound levels. 

The cost estimates are as follows: 


The estimate given above includes the cost to move the Overall 
Planning Division to permit the northward expansion of the Social Planning 
Department. 

A preliminary review based on new staffing proposals for the Planning 
Department indicates adequate floor area remaining on the third floor for 
this department. It is now intended to review their requirements in detail. 
This review may indicate additional expense which will be reported to Council 
at a later date. 

The Comptroller of Accounts advises that if Council approves the 
recommendations of this report, the funds will be made available from Contingency 
Reserve. 

It is recommended that Council approve the expenditure of funds in the 
amount of $16,600 for alterations on the third floor of the East Wing to provide 
additional office space for the Social planning Department. Such funds to be 
provided from Contingency Reserve." 

Your Board RECOMKENDS the foregoing recommendation of the Director of 
Permits and Licenses be adopted, and notes the probability of the relocation of 
the Planning Commission office from the third floor of the East Wing. " 

Following this report are the comments of the Director 
of Planning with respect to the proposed relocations. 

The alternatives to the ones being recommended are reloca- 
tion of the Social Planning Department or the Health Department 
outside the City Hall. Your Board is currently investigating 
the possibility of relocating the Health Department since such a 
relocation would provide the most space for further expansion of 
other departments (approximdcely 6,000 square feet) . Relocating 
part of the Social Planning Department would be undesirable, and 
would provide very little expansion space. 

There is a further requirement for additional space for 
other departments in the East Wing, and having regard for all 
considerations, your Board is of the opinion that the foregoing 
recommendation is the most appi"opriate one at this time. 


Office alterations and acoustic screens 
Electrical and communications 
Carpeting of open area offices 


$12,300 
2,900 
1,400 


TOTAL 


$16,600 


cont ' d . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Musqueam Indian Reserve and 
Salish Subdivision (cont'd) 

In April of this year however, the British Columbia Court of 
Appeal held that even where Indian lands are surrendered to 
the Crown, they are still lands reserved for the Indians, and 
therefore Provincial and Municipal laws which attempt to 
regulate what may be done on those lands or how they may be 
used, are inapplicable and cannot be enforced. Accordingly, 
unless this judgment is appealed (which I understand is 
unlikely) , and overruled by the Supreme Court of Canada, a 
fundamental condition of the City's agreement with the 
developers cannot now be carried out. 

Before reporting to Council I discussed this matter at length 
with the solicitor for the developers and a representative 
of the Department of Indian Affairs. They are most anxious 
to put this development on the market, but the matter of 
making City by-laws applicable in this subdivision is still 
unresolved. The only method that now seems appropriate 
(complete alienation), is apparently unacceptable to the Band. 

The solution suggested by the developers is that the proposals 
agreed to by Council on March 24 be implemented, and although 
Provincial and Municipal laws that concern the land will not 
be effective, the developers will attempt to specify the same 
standards by means of covenants in each lease. With some 
changes in the present proposed draft lease this could be 
done, although the City will never have any power to enforce 
these standards. 


This matter is brought to your attention in order that you 
may consider whether or not, in the light of the fact that the 
City now has no legislative jurisdiction or power to enforce 
by-laws over these lands, the City is still prepared to re- 
imburse the Band for the cost of the services in accordance 
with Council's previous resolution." 


The Council noted a request from Mr. Gardom to speak to the 
Council on this matter on behalf of the Musqueam Band. Permission 
was granted and therefore Mr. Gardom addressed the Council urging 
a previous arrangement with the Council be confirmed. He pointed 
out covenants will be placed in leases of land to specify the 
standards as agreed to with the City previously, insofar as 
Provincial and Municipal laws are concerned. 


MOVED by Aid. Adams, 

THAT the Corporation Counsel be instructed to prepare the 
best agreement terms possible to protect the City's interests in 
the matter. 

- CARRIED 


UNFINISHED BUSINESS (cont'd) 


3. Areas of Special Amenity: 
Gastown and Chinatown 


The Council further considered the following motion of 
Alderman Calder and Alderman Linnell regarding areas of special 
amenity: Gastown and Chinatown: 


"THAT, as Council is concerned with the well-being of 
Vancouver's historic area. Council designates both 
Gastown and Chinatown as areas of special amenity and 
requests that the Director of Planning ensure that no 
harmful developments are allowed to take place." 

(tabled) 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 


Space Requirements - Social 
Planning Department (continued) 


COMMENTS OF THE DIRECTOR OF PLANNING ; 

"While appreciating the problems of the Social Planning Depart- 
ment, the Director of Planning cannot agree to a move which 
solves these problems while at the same time creating problems for 
the Planning Department in the inunediate future, and overlooks 
existing problems. 

The move would result in the Planning Department having approxi- 
mately the same space as at present, but without any possibility of 
expansion. In some parts of the Department, conditions are over- 
crowded at the present and there are three new positions already 
approved by Council for which space is not available. The Board 
report on staffing for the Planning Department is likely to add 
more. 

Already to alleviate overcrowding, the Downtown Team had to be 
located in rented premises on Broadway. For a Department which 
relies heavily on contacts with other Departments in City Hall, this 
is inefficient and to be avoided except in special cases such as the 
local area offices. 

It should also be noted that for some time now parts of the 
Planning Department have been operating with an 'open planned' 
office. A previous request to have this areacarpetted was referred 
to the Board of Administration. To overlook this matter would 
further aggravate the Planning Department's concerns. 

The Planning Department concludes therefore that the suggested move 
would lock it into alrea<?y inadequate space at a time when it is 
known that there are going to be more people to accommodate. To 
make a decision on space allocations without taking these matters 
into account seems at best to be premature. " 

MOVED by Aid. Hardwick, 

THAT the recommendation of the Board of Administration contained 
in the foregoing report be approved. 

- CARRIED 

(Aldermen Linnell and Marzari voted against the motion) 


D. BOARD OF ADMINISTRATION GENERAL 
REPORT, July 5, 1974 (continued) 

Works and Utility Matters 
(July 5, 1974) 


The Council considered this report which contains five clauses, 
identified as follows: 

Cl.X. Lease of Portion of Lane, South of 8th Avenue, West of 
Alder adjacent to Lots 5 to 16, Block 333, D.L. 526. 

CI. 2. Areaway at 578 Beatty Street. 

CI. 3. Sewer Construction on Bentley Street, 
75th Avenue and Milton Street. 

CI. 4. Supply of Cover Material - Delta Landfill. 

CI. 5. Maintenance Payments - Granville Island. 

The Council took action as follows: 
Clauses 1-4 inclusive 

MOVED by Aid. Bowers, 

THAT the recommendations of the Board of Administration contained 
in Clauses 1 to 4 inclusive be approved. 

- CARRIED UNANIMOUSLY 


cont ' d . 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

Works and Utility Matters 
(July 5, 1974) (continued) 

Maintenance Payments - Granville 
Island (Clause 5) 


Council considered the information in this Clause upon the 
request of Central Mortgage and Housing Corporation that the Council 
continue maintenance payments and present fire alarm and street 
lighting services in connection with Granville Island as had been 
the case for many years prior to the control of Granville Island 
being transferred from the National Harbours Board to the Central 
Mortgage and Housing Corporation. 

It is noted in the report that following discussions with 
Central Mortgage and Housing Corporation, that body is agreeable 
to the suggestion of payment of $9,000 per year in respect of 
maintenance payments, the amount to be reviewed from time to time 
to reflect the changes on the Island as it is redeveloped, and 
the payment to Central Mortgage and Housing Corporation be 
effective from the beginning of 1974. 

It is also suggested by the City Engineer that fire alarm 
service and minimal street lighting on the Island be continued 
for the present pending decision as to redevelopment, the annual 
cost being $1,000 to $1,500. 

MOVED by Aid. Bowers, 

THAT the aforementioned proposals of the City Engineer be 
approved in respect of maintenance payments to Central Mortgage 
and Housing Corporation and continuation of present fire alarm 
and street lighting services. 

- CARRIED UNANIMOUSLY 

Building & Planning Matters 
(July 5, 1974) 


Addition to the Existing Hotel and 
Apartment Building at 500 West 12th 
Avenue (Development Permit Application 
No. 65098) (Clause 1) 


MOVED by Aid. Hardwick, 

THAT the requests of Mr. J. A. Pentland and Mr. Ben Wosk, to 
be heard as delegations, be approved, and the arrangements be left 
with the City Clerk. 

- CARRIED UNANIMOUSLY 

Central/Oliver Hotels - Renovations 
Dining - Bathing - Recreation 
Facilities (Clause 2) 


MOVED by Aid. Hardwick, 

THAT the recommendation of the Board of Administration contained 
in Clause 2 be approved. 

- CARRIED UNANIMOUSLY 

Fire & Traffic Matters 
(July 5, 1974) 


Fire Department - Apparatus 
Replacement Program (Clause 1) 

MOVED by Aid. Bowers, 

THAT the recommendation of the Board of Administration contained 
in this Clause be approved. 

- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 


Finance Matters 
(July 5, 1974) 


The Council considered this report which contains eleven clauses, 
identified as follows: 

Cl.l. Takeover of Assessment Functions by British Columbia 

Assessment Authority. 
CI. 2. Investment Matters (Various Funds) May, 1974. 
CI. 3. Queen Elizabeth Theatre - Maintenance. 
01. 4. Library Board - Directory Information Service. 
CI. 5. Staffing - Property & Insurance Division, Finance Department. 
CI. 6. Changes to Schedule of Rental Rates, The Queen Elizabeth 

Theatre and The Queen Elizabeth Playhouse, September 1,1974 

to August 31, 1975. 
CI. 7. Parking Rates - The Queen Elizabeth Theatre Parking Garage. 
CI. 8. Columbia Cultural Society Grant Request - $5,200. 
CI. 9. Resolutions for Submission to U.B„C.M. Annual Convention 

Vernon, B.C. September 18th to 20th, 1974. 
CI. 10. Charter Amendments; Heritage Advisory Board. 
CI . 11 .Appointment of Consultants re Vancouver Taxi Industry. 

The Council took action as follows: 

Clauses 1-7 inclusive 

MOVED by Aid, Hardwick, 

THAT the recommendations of the Board of Administration contained 
in Clauses 1 to 7 inclusive, be approved. 

- CARRIED UNANIMOUSLY 

Resolutions for Submission to 
U.B.C.M. Annual Convention 
(Clause 9) 


MOVED by Aid, Volrich, 

THAT this Clause be referred to the Standing Committee on 
Civic Development for consideration, 

- CARRIED UNANIMOUSLY 

Charter Amendments: Heritage 
Advisory Board (Clause 10) 

MOVED by Aid, Volrich, 

THAT this Clause be referred to the Standing Committee on 
Civic Development for consideration, 

- CARRIED UNANIMOUSLY 

Appointment of Consultant re 
Vancouver Taxi Industry 
(Clause 11) 


MOVED by Aid, Hardwick, 

THAT this Clause be received for information, 

- CARRIED UNANIMOUSLY 

(For Council action on Clause 8, see page 14) 

Personnel Matters 
(July 5, 1974) 

The Council considered this report which contains three clauses, 
identified as follows: 

Cl.l. British Columbia Business Show - Employee Participating 

and Attendance. 
CI. 2. Proposed Non-Union Casual Wage Rates - Parks Board. 
CI. 3. British Columbia Day Act. 


The Council took action as follows: 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

Personnel Matters 

(July 5, 1974) (continued) 

Clauses 1 and 2 

MOVED by Aid. Bowers, 

THAT the recommendations of the Board of Administration contained 
in Clauses 1 and 2 be approved. 

- CARRIED UNANIMOUSLY 

British Columbia Day Act 
(Clause 3) 


MOVED by Aid. Bowers, 

THAT a holiday with pay be granted to all Excluded and Senior 
Staff and to those unionized civic employees whose Collective 
Agreements do not now contain a provision regarding the first 
Monday in August, subject to the provisions for Statutory Holiday 
eligibility contained in those Agreements; 

FURTHER THAT the Library Board, Park Board and Police Commission 
be advised accordingly. 

- CARRIED UNANIMOUSLY 


Property Matters 
(July 5, 1974) 


The Council considered this report which contains nine clauses 
identified as follows: 

CI. 1: Lease of Portions of City Blocks 112 & 113, D.L. 541, 
Situated within the Cloverleaf Area, North End 
Granville Bridge (Leach Holdings Limited) 

CI. 2: Lease of Portions of City Blocks 112 & 113, D.L. 541, 
Situated within the Cloverleaf Area, North End 
Granville Bridge (Dominion Vancouver Motor Limited) 

CI. 3: Lot 70 of 3 to 10, 12, 15, 16, 19, 21 to 32 & 34, 

Blocks 24 to 29, D.L.'s 330 & 331, 3623 Ellis Avenue 

01. 4: Lots 7 to 9, the South 40 feet of Lot 10, Lot "A" 

(Explanatory Plan 5233) and Lots 14 & 15 Except Right- 
of-Way all in Block 267, D.L. 526 - 1830 West 5th Avenue 

CI. 5: Acquisition for Widening of 37th Avenue between Eraser 
and Inverness Streets, Lot 19, Block 4, D.L.'s 668 - 
670, 5333 Prince Albert Street 

CI. 6: Lease Renewal - Encroachment: Area Fronting Sicks' 
Capilano Brewery Ltd., 1550 Burrard Street 

CI. 7: Acqusition for Park Site #10 - Mount Pleasant West 43 
feet of South half of East half except North 10 feet 
now lane, of Block 104, D.L. 264-A Known as 407-411 
East 8th Avenue 

CI. 8: Sale of Lot 25 to 29, Block 76, D.L. 181 to Provincial 
Government - N/S Keefer Street, between Heatley and 
Hawks Avenues 

CI. 9: Food Management Consultant: Continental Hotel - 
Senior Citizens' Residence. 

The Council took action as follows: 


MOVED by Aid. Pendakur, 

THAT the recommendations of the Board of Administration 
contained in Clauses 1 to 9 inclusive, be approved. 


- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

E. DEPARTMENTAL GENERAL REPORT 
July 5, 1974 (continued) 

Works & Utility Matters 
(July 5, 1974) 


Chestnut Street, Adjacent to 
Vanier Park (Clause 1) 


After considering this Clause, it was 

MOVED by Aid. Bowers, 

THAT the proposal of the City Engineer as contained in this 
Clause in respect of improvements to Chestnut Street, be approved, 
and he be authorized to initiate the installation of pavement and 
Curbs and the sidewalk under the Local Improvement procedure. 

- CARRIED UNANIMOUSLY 

Inaccurate surveys in Older 
Residential Areas (Clause 2) 

MOVED by Aid. Bowers, 

THAT this Clause be referred to the Standing Committee on 
Social Services for consideration. 

- CARRIED UNANIMOUSLY 

Building & Planning Matters 
(July 5, 1974 

The Council considered this report which contains three clauses 
identified as follows: 

CI. 1: Proposed Interior Alterations at 535 Homer Street for 

Department of Human Resources 
Cl , 2: Temporary Parking Lot, 151 West 10th Avenue 
CI. 3: Interim Rezoning of the Kitsilano RM-3A District 

The Council took action as follows: 

Proposed Interior Alterations at 
535 Homer Street for Department 
of Human Resources (Clause 1) 

Consideration was given to the report of the City Building 
Inspector contained in this Clause in regard to an application 
from Sjorgren Construction Ltd. , to renovate the interior of 
535 Homer Street to provide office accommodation for the Department 
of Human Resources. 

The City Building Inspector advised he would not oppose the 
interior renovations subject to the applicant obtaining a Development 
Permit for change of use. 

MOVED by Aid. Linnell, 

THAT approval be given to these proposed interior alterations. 

- CARRIED UNANIMOUSLY 

Temporary Parking Lot 
151 West 11th Avenue 
(Clause 2) 


It is noted in this Clause that the Metropolitan Tabernacle 
request enforcement action be withheld to allow temporary use of 
a parking lot at 151 West 11th Avenue. 

MOVED by Aid. Volrich, 

THAT enforcement action be withheld until January 30, 1975, 
as per request received. 

- CARRIED UNANIMOUSLY 
(For Council action on Clause 3, see pages 15 and 16) 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 


Fire & Traffic Matters 
(July 5, 1974) 

The Council considered this report which contains two clauses 
identified as follows: 

CI. 1: Additional Bus Stop on Davie Street at Denman Street 
CI. 2: Regulation of Granville Transitway 

The Council took action as follows: 

MOVED by Aid. Hardwick, 

THAT the recommendations of the City Engineer contained in 
Clauses 1 and 2 be approved. 

- CARRIED UNANIMOUSLY 

Finance Matters 
(July 5, 1974) 

Estate of Major J.S. Matthews, 
Deceased (Clause 1) 


MOVED by Aid. Hardwick, 

THAT the recommendation of the Director of Legal Services 
contained in this Clause be approved. 

- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION. DEPARTMENT AND OTHER REPORTS (Cont'd) 


F. Report of Standing Committee 
on Waterfront and Environment, 
(June 27, 1974) • 


The 

Council considered this report of the Committee 

contains 

six 

clauses identified as follows: 

CI. 

1 : 

Reorganization of the North Eraser Harbour 



Commission 

CI. 

2 : 

Recreational Potential - Eraser River 



Waterfront 

CI. 

3 : 

Dogs at Large 

CI. 

4 : 

Embyr Enterprises Ltd. - Lease of Land 



and Waterfront 

CI. 

5 : 

Waterfront Planning Study - Stage 3 

CI. 

6 : 

Correspondence 


The Council took action as follows 


Clauses 1, 3, 4, 5 & 6 . 

MOVED by Aid. Pendakur 

THAT the recommendations and resolutions of the Committee 
contained in Clauses 1, 3 and 4 of this report, be approved, and 
Clauses 5 and 6 be received for information. 

- CARRIED UNANIMOUSLY 


Recreational Potential - Eraser 
River Waterfront (Clause 2) 

MOVED by Aid. Pendakur 

THAT the recommendation of the Committee contained in this Clause 
be approved, with Council agreeing to share the cost, with the 
Provincial Government paying 50% and the three municipalities involved 
paying 50%; the municipal share of the Study to come from the North 
Eraser Harbour Commission Municipal Surplus. 

- CARRIED UNANIMOUSLY 

G. Report of Standing Committee 

on Civic Development (June 13,1974 ) 

Langara 

MOVED by Aid. Hardwick 

THAT this report be received for information. 

- CARRIED UNANIMOUSLY. 


H. Part Report of Standing Committee 
on Social Services, (June 20, 1974 ) 

The Council considered this report of the Committee which 
contains seven clauses identified as follows: 


CI. 
CI. 
CI. 
CI. 

CI. 
CI. 
CI. 


St. Michael's Day Care - 409 East Broadway 
West End Community Centre - Day Care Facility 
Lefeaux House - 975 Lagoon Drive - Day Care Centre 
Shaughnessy Lodge - 1298 West 10th Avenue - Rent 
Increases 

Mount Pleasant Area Council - Grant Request 
Cobalt Hotel - 917 Main Street 

Commercial Rental Agencies - Chairman's Report 


The Council took action as follows: 
Clauses 1, 3, 4 & 6 . 

MOVED by Aid. Rankin 

THAT the resolutions of the Committee contained in Clauses 1, 3, 
4 and 6 of the report, be received for information. 

- CARRIED UNANIMOUSLY. 


CONTINUED. 
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BOARD OF ADMINISTRATION. DEPARTMENT AND OTHER REPORTS (Cont'd) 

Part Report of Standing Committee 

on Social Services (June 20. 1974) (Cont'd) 

West End Community Centre - 
Day Care Facility (Clause 2) 

MOVED by Aid. Rankin 

THAT this clause be received, after deleting all the words in 
the resolution after the name of the organization 'West End Community 
Centre Association'. 

- CARRIED UNANIMOUSLY 

The Committee's resolution, therefore, will read as follows: 

" THAT the Committee receive the submission from Architect 

Joe Wai and members of the West End Community Centre Association". 

Mount Pleasant Area Council 
Grant Request (Clause 5) 

MOVED by Aid. Rankin 

THAT a grant of $1,000 to the Mount Pleasant Area Council to 
cover the cost of materials for a children's play area at 5th Avenue 
and Carolina Street, be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY. 

Commercial Rental Agencies - 
Chairman's Report (Clause 7) 

For Council action on this Clause, see page 2. 


I. Report of Standing Committee 
on Housing (June 25, 1974) 


The 

Council considered this report of the Committee 

contains 

seven clauses identified as follows: 

CI. 

1 : 

Fire By-law 

CI. 

2 : 

City-owned Property on South West Marine 



Drive and Ash Street 

CI . 

3: 

Seventy-five Unit Hard to House Facility 

CI. 

4 : 

Progress Report on Lodging House By-law 



Enforcement 

CI. 

5: 

Open Bible Chapel - Champlain Heights 

CI. 

6 : 

Hotel East 

CI. 

7: 

Chairman ' s Reports 


The Council took action as follows: 


Fire By-law (Clause 1) 

For Council action on this Clause see page 3, 12 & 13. 

Clauses 2,3.4.6 7 . 

MOVED by Aid. Harcourt 

THAT the recommendation of the Committee contained in Clause 3 
of this report be approved, and Clauses 2,4, 6 and 7, be received for 
information. 

- CARRIED UNANIMOUSLY. 

Open Bible Chapel - 
Champlain Heights (Clause 5) 

MOVED by Aid. Volrich 

THAT this Clause be referred back to the Committee for further 
consideration . 

- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION. DEPARTMENT AND OTHER REPORTS (Cont'd) 

J. Report of Standing Committee 

on Social Services (June 27, 1974) 

The Council considered this report of the Committee which 
contains four clauses identified as follows: 

CI. 1: Steam's Hot Dogs, 150 East Hastings Street - 
Extension of Hours 


CI. 2 
CI. 3 
CI. 4 


West End Services Centre, 1650 Robson Street 
Student Summer Employment - SWEEP '74 
Discussion on Day Care Regulations 


The Council took action as follows: 

Steam's Hot Dogs, 150 East Hastings Street, 
Extension of Hours (Clause 1) 

In considering this resolution it was 
MOVED by Aid. Rankin 

THAT the resolution of the Committee, contained in this Clause 
be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers (in amendment) 

THAT the time of '1 . a .m. ' closing, be changed to read '3 a.m.', 
subject to the conditions laid down by the Police Department, and a 
further review to be made in six months' time. 

- LOST 

(Aid. Gibson, Harcourt, Hardwick, Linnell, Marzari, 
Massey, Pendakur, Rankin and the Mayor voted 
against the amendment) 

Clauses 2, 3 4. 
MOVED by Aid. Rankin 

THAT the recommendation of the Committee contained in Clause 2 
be approved, and Clauses 3 and 4 be received for information. 

- CARRIED UNANIMOUSLY. 


K. Report of Standing Committee on 

Community Development, (June 27, 1974) 


The 

Council considered this report of the Committee 

contains 

five clauses identified as follows: 

CI. 

1: 

Busy Bee Car Wash 

CI. 

2 : 

Britannia Centre Society 

CI. 

3: 

Adanac North Plan - Hastings Sunrise 



Action Council 

CI. 

4 : 

Presentation re Location of Major Hotel 



in the Chinatown Area 

CI. 

5 : 

Delegation Request - Denman Street 


Neighbourhood Pub 
The Council took action as follows: 

Clauses 1-5 inclusive . 
MOVED by Aid. Volrich 

THAT Clauses 1 to 5 inclusive, contained in this report, be 
received for information. 

- CARRIED UNANIMOUSLY 

L. Report of Standing Committee 

on Finance and Administration . (July 4, 1974) 

1976 - 1980 Five Year Plan Publicity 

MOVED by Aid. Bowers 

THAT the recommendation of the Committee, contained in this 
report, be approved. 


- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION. DEPARTMENT AND OTHER REPORTS (Cont'd) 

M. E ast Hotel, 455 Gore Avenue . 

Council considered a report by Alderman Harcourt in connection 
with the East Hotel, 455 Gore Avenue, having been asked by Council to 
meet with the owners and/or representatives, together with City Officials 
and appropriate non-profit agencies. The result of carrying out these 
discussions is detailed in the report. The Alderman advised of action 
the owners are prepared to take to assist the tenants in re-location. 
Alderman Rankin raised the question of discussion of the purchase of 
this Hotel with Central Mortgage and Housing Corporation. 

MOVED by Aid. Volrich 

THAT this report be referred back to the Standing Committee on 
Housing for further consideration. 

- CARRIED UNANIMOUSLY 


RISE FROM COMMITTEE OF THE WHOLE 

MOVED by Aid. Hardwick 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Hardwick 
SECONDED by Aid. Linnell 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


BY-LAWS 

1. BY-LAW TO AMEND BY-LAW No. 4450 
BEING THE LICENSE BY-LAW (New 
Steam Bath Applications) 

MOVED by Aid. Rankin 
SECONDED by Aid. Bowers 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments: 

There being no amendments, it was 

MOVED by Aid. Rankin 
SECONDED by Aid. Bowers 

THAT the By-law be given second and third readings and the Mayor 
and City Clerk be authorized to sign and seal the By-law. 


- CARRIED UNANIMOUSLY 


w 
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UNFINISHED BUSINESS (cont'd ) 

Areas of Special Amenity: 
Gastown and Chinatown (cont'd) 

MOVED by Aid. Calder, 

THAT this motion be tabled for two weeks. 

- CARRIED 

4 , Police Control Equipment 

It was agreed to defer consideration of this matter pending 
the hearing of delegations later this day. (see pages 7 & 8) 


COMMUNICATIONS OR PETITIONS 

1 . Davis Cup Championships 

His Worship the Mayor submitted a telegram from the Canadian 
Lawn Tennis Association in answer to the City's invitation that 
the American Zone Davis Cup Championships, scheduled for July of 
this year, be held in Vancouver. The Association's advice 
indicated the championships would be played in Winnipeg but 
Vancouver will be given future consideration. 

MOVED by Aid. Adams, 

THAT this information be received. 

- CARRIED 

2. Joint Study re Simulation Model: 
Vancouver Region 


The Director of Planning submitted a communication further to 
Council's approval to participation by City staff in a joint study 
with the University of British Columbia and the Greater Vancouver 
Regional District to develop a mathematical simulation model of the 
Vancouver region. The Council's approval was subject to appropriate 
commitments from these bodies and the Ford Foundation, It was 
advised all three groups now have approved their commitments. 

MOVED by Aid. Bird, 

THAT this information be received. 

- CARRIED 

3. Permission for Tent: 

22nd Avenue between Penticton and Nanaimo Streets 
Victoria Drive Gospel Hall 


The Council considered request from the Victoria Drive Gospel 
Hall for permission to place a tent near 22nd Avenue between 
Penticton and Nanaimo Streets. In support of the request was a 
petition signed by certain residents in the area, stating there is 
no objection, subject to certain conditions as to tidiness and 
conformity with City by-laws. 

MOVED by Aid. Bird, 

THAT this request be approved, subject to the following 
conditions : 

(a) conformity with all relevant By-laws 

(b) a rent of $150 per month 

(c) a bond of $100 returnable when the land is reinstated to 
its original condition to the satisfaction of the Supervisor 
of Property and Insurance 

(d) consultation with the neighbouring property owners as to 
the location of facilities 

(e) approval of the Medical Health Officer. 

- CARRIED 
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BY-LAWS (Contd) 


2. A BY-LAW BEING A 
ZONING AMENDMENT 

BY-LAW (False Creek Comprehensive 
Development District) 

MOVED by Aid. Hardwick 
SECONDED by Aid. Linnell 

THAT the By-law be introduced and read a first time. 


The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments: 

There being no amendments, it was 

MOVED by Aid. Hardwick 
SECONDED by Aid. Linnell 

THAT the By-law be given second and third readings and the Mayor 

and City Clerk be authorized to sign and seal the By-law. 


Police Disputes - 
Compulsory Arbitration 

It was agreed that the Motion of Alderman Volrich in respect of 
Police Disputes - Compulsory Arbitration, be deferred for consideration 
at the next meeting of Council. 


The Council adjourned at approximately 7.30 p.m. 


- CARRIED UNANIMOUSLY 


- CARRIED UNANIMOUSLY. 


MOTIONS 


* 


* 


* 


* 


* 


* 


* 


The foregoing are Minutes of the Regular Council meeting of 
July 9, 1974, adopted on July 23, 1974. 



MAYOR 



CITY CLERK 
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June 21 , 19 74 


TO: 

SUBJECT: 
CLASSIFICATION: 


Vancouver City Council 

Planning Department - Staffing (SUMMARY REPORT) 
RECOMMENDATI ON 


On April 18, 1974, the Standing Committees of Council on Civic and 
Community Development held a joint meeting and received from the 
Board of Administration a report, entitled "Planning Department 
Staffing and Budget, and after due consideration, it was recommended, 
inter alia: 

(a) that the general structure of the organizational chart be approved; 

(b) that the question of staffing for the Various parts of the pro- 
gramme be referred to the Board of Administration for report. 

City Council, at its meeting on April 30, 1974, approved the recommenda- 
tions. 

Your Board has examined with the Director of Planning the question of 
staffing for the various parts of the programme, and submits the 
following summary report. The Director of Planning is in general 
agreement with these recommendations. A more detailed report was pre- 
pared and is on file in the Board of Administration office. 

A. STAFFING SUMMARY 


Division 


Authorized 
Establishment 


Director 
Deputy & Secretaries 4 


Additions ( Deletions ) 
Recommended by 

Director Board 
of Planning of Admin. 


Overall Planning 

Associate Director 
Assist. Director 
Secretary 
Research Group 
City Planning Group 


Area Planning 

Assoc. Director 
Secretary 
Downtown Group 
False Creek 
Local Area Groups 


1 
1 

4 
4 


10 


10 (A) 

3 
12 

26 


Special Services 


Zoning 


Staff Services 


10 (B) 


15 


19 


(1) 
1 
1 
2 


1 
18 

20 


(1) 
1 
1 


15 (C) 


16 


(1) 


Memo of 

Present 
Vacancies 
(June 18/74) 


1 
2 


2 
2 
5 


1 
2 


TOTALS: 


84 


27 


16 (D) 


16 
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Notes 

(A) Includes 3 temporary positions terminating December 31, 1974. 

(B) Includes 3 temporary positions terminating December 31, 19 75. 

(C) Final number dependent upon: 

(i) Use of existing City or Park Board facilities already 
available in local areas; 

(ii) Reappraisal of objectives and time required to complete 
initial studies; 

(iii) The reduction of 3 positions reflects the agreement 
reached with the B. C. Medical Centre that the 
staffing costs for Shaughnessy will be borne by them. 

(D) Note that net additional staff increase occurs in Area 
Planning Division only. 

B. OVERALL PLANNING DIVISION 
Recommendations 

Your Board RECOIVIMENDS that: 

(i) A professional librarian be hired at a fee of approximately 
$6,000.00, to catalogue the existing library, establish a 
library routine, and train a staff member to operate the 
library and maintain the cataloguing and indexing. 

(ii) To operate the Library (estimated 50% time available) and 
to assist the Administrative Officer with control of 
supplies and various budget matters, one (1) Clerk II 
position be established and that the workload and effective- 
ness of this position be evaluated 12 months from date of 
appointment . 

(iii) No change be made in the "City Planning Group" (now four 
established positions) until a decision has been made on 
the extent of the effort needed to develop an Overall 
Plan within the period of time that will meet the 
expectations of Council. 

(iv) The position of Assistant Director, Advance Planning, be 
absolished. 

(v) The existing Clerk Stenographer III, formerly providing 
secretarial services to the Assistant Director, now provide 
secretarial service to the Associate Director. 

C. AREA PLANNING 
Recommendations 

(a) Downtown and Other Groups 
Your Board RECOMMENDS that: 

In December, 1974, a review of staffing requirements be undertaken 
by the Director of Planning, and he will report on re-allocation of 
functions of the Downtown Group, the False Creek Group, the 
Historic Area and Beautif ication Group, and the Planner I from 
the West End Team. 

(b) Recommendations re Local Area Planning 

(i) Your Board has considered other "groupings" for the Local 

Area Planning Sections and concurs with the Director of 


• « a 3 
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Planning that his proposal for three (3) sections be 
adopted. 

Your Board therefore RECOMMENDS establishment of: 

1. Inner Area West Section 

Kitsilano 
Fairview 

West End (subject to review) . 

2. Inner Area East Section 

Mount Pleasant 

Gr andvi ew/Woodl ands 

Downtown East Side. 

3. Outer Area Section 

Champlain/Killarney 
Cedar Cottage/Kensington 
All other areas. 

(ii) Your Board notes that on May 14, 1974, City Council approved 
four (4) positions for N.I. P. start-up, but at that time no 
areas had been designated. 

As Kitsilano and Cedar Cottage have now been recommended 
for N.I. P., your Board RECOMMENDS that the approval of 
the four (4) positions be held in abeyance as the three (3) 
positions for the Kitsilano programme were approved on 
^ril 9, 1974. For Cedar Cottage, your Board RECOMMENDS 
establishment of the Planner II position and the Planning 
Assistant III position, and that the question of location 
and clerical assistance be referred to the Board. 

(iii) Your Board notes that Local Area Planning has been approved 
by City Council for: 

Fairview, Kitsilano, 

Mount Pleasant, Cedar Cottage/Kensington, 

Grandview/Woodlands , 

Champlain/Killarney, 

and staffing levels recommended by your Board include the 
establishment necessary for this. However, your Board 
RECOMMENDS that before proceeding with local area planning 
in these areas, other than that already underway and the 
two N.I. P. programmes, the Director of Planning report on 
the subjects to be studied in each area (e.g., zoning, 
densities, replotting, desirable changes, etc.), and in- 
dicate the approximate length of time required for such 
studies; and that Council then reconsider the programmes, 
and staffing levels. 

(iv) Your Board RECOMMENDS » position of Planning Assistant 

be established in the "Outer Area Section" to review and 
advise on the release of City lands. 

(c) Clerk Stenographers in Local Area Offices 

As an alternative to placing a Clerk Stenographer in each local area 
office, your Board RECOMMENDS that: 

(i) In certain instances, arrangements be made to use avail- 

able space and clerical services in City buildings or 
Park Board Community Centres. In such cases, an appropriate 
cost sharing basis would need to be approved, and it is 
recommended that such arrangements be referred to your 
Board for approval. (Cedar Cottage is an example where 
such arrangement could be initiated. ) 
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(ii) The Planner and Planning Assistant be provided with 

dictating equipment, compatible with the equipment in 
the central office, and that an arrangement be made with 
a dispatch service to pick up and deliver material to the 
local area offices from the central office. Material 
requiring stenographic services will be attended to in 
the central office, and delivered to the local area 
offices, as required. 


Secretary for Associa,te Director 

Your Board RECOMMENDS that a Clerk Stenographer position be 
established, to be generally but not exclusively available to 
the Associate Director. 

SPECIAL SERVICES DIVISION 

Your Board RECOMMENDS that no additional positions be established 
in this division, but rather, that the existing permanent staff 
undertake the work required in connection with the conferences 
being held in the next two years. This may require adjusting 
some priorities within the Department. The Director of Planning 
will report at a later date on the departmental requirements in 
connection with these conferences, having regard for the fact that 
Vancouver is the host city in both cases. 

ZONING DIVISION 

No further review of the Zoning Division hds been undertaken at 
this time as this division was the subject of reports to Council 
in the latter months of 1973. A review to evaluate changes is to 
be undertaken in November, 1974. 

STAFF SERVICES DIVISION 

Recommendations and Comments 

Your Board RECOMMENDS that no additional positions be established 
at this time; however 

(i) As noted in Section B above, a Clerk II position be 
established in the Research Section, to work part time 
with the Library, and assist the Administrative Officer 
with supplies and budget matters. 

(ii) As an alternative to establishing a Clerk Stenographer 
position, experience be gained in the use of "memory 
typewriters." (See (iv) below). 

(iii) The Planning Assistant I position was proposed so that 
the Department would have a staff person available to 
deal with requests for immediate transmittal of reports 
within the Department and between itself and other 
departments. To pick up/deliver material for printing 
and deal with large packages not carried through regular 
mail distribution, as well as to deliver supplies to 
Local Area Offices. 
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Your Board RECOMMENDS the use of a Dispatch Service for 
external deliveries/pickups (see below) , and notes that 
the City Purchasing Agent has been requested to report 
on implementation of a delivery service within "City 
Hall." 

(iv) Equipment 

In order to provide better service to the professional 
groups, it is also RECOMMENDED that this division be 
equipped with "memory typewriters." These typewriters 
are operated with magnetic tape or computer storage 
devices, so that typewritten material can be reproduced 
at very high speeds. This facility will enable prepara- 
tion of reports and revisions of such reports to be 
completed very much more quickly than at present. 

These machines can also be used for production of 
individually typewritten letters in reply to enquiries 
from students and others, concerning planning programmes 
of the City. The basic letter would be stored in the 
machine, to be reproduced as required, with inserts 
manually typed in, adapting each reply to the actual cir- 
cumstances . 

Experience in this type of letterwriting has been gained 
in the Permits and Licenses Department and has been found 
to be very successful. 

The approximate cost of a "memory typewriter" is $6,150. 

Your Board RECOMMENDS that the City enter into a rent-to- 
purchase agreement tor one machine, at $190 per month, of 
which 50% will apply to the purchase. 

The Department may thereby gain six months' experience of 
the use of this type of machine before the City makes a 
commitment to purchase. 

(v) Dispatch Service for Local Area Planning Offices 

Your Board RECOMMENDS that a contract for a dispatch 
service be entered into (an approximate cost of $5.50 
per day has been quoted for each local area office) for 
transmittal of material to and from these offices. It 
is noted that daily service may actually not be required, 
and until experience has been gained, the service should 
be "as required." 
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G. 


SUMMARY OF COST ESTIMATES 


17 new positions 
1 abolished 


16 positions 


5 mos . 
1974. 

79,940 
10,235 


Annual 
Cost 

$ 192,144 
24,564 


$ 69,705 $ 167,5^0 


Add: Salary cost for 
2 Associate Directors 
not previously provided 
Fringe benefits 
Auto Allowances (11) 


Add: Furniture and Equipment 
Local Area Office 

Operating 

Set-up 
Library set-up 

Rental of "memory typewriter" 


$ 
$ 


20,470 
11,705 
2,200 

104,0^0 
16,700 

28 , 400 
13,200 
6,000 
1,150 


$ 49,128 
33,217 
5,280 

$ 255,205 

$ 

68,160 


$ 169,530 $ 323,365' 


Note: 


(i) Salary costs shown are estimated and may vary when 
classification of positions has been completed. 

(ii) Furniture and Local Area Operating Expenses taken from 
Director of Planning report, dated April 9, 1974. 

(iii) Furniture for Local Area Offices priced as new. Cost 
will be reduced if used furniture is purchased from 
Surplus Stores. 

(iv) Local Area Office costs will be less if City-owned or 
Park Board space is made use of. 

H. CLASSIFICATION OF POSITIONS 

Your Board RECOMMENDS that when the new positions have been 
approved by Council, the Acting Director of Personnel Services 
review the classifications and submit to the Board of Administra- 
tion for approval. 

Your Board notes that the incumbents of the positions of Assistant 
Director - Civic Development and Assistant Director - Community 
Planning have now been assigned other duties. These positions 
should also be reviewed by the Acting Director of Personnel 
Services and new classifications prepared. 


...7 
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SOURCE OF FUNDS 

The Comptroller of Accounts reports that due to position 
vacancies / an estimated sum of $100/000 is available in the 
Planning Department salaries appropriation. 

The balance of funds required would be provided from 
Contingency Reserve. 


V.M.R.E.U. 

Your Board notes that this report has been made available to 
the V.M.R.E.U. 


REPORT OF CITY ENGINEER ; 

"The Area Planning proposals by the Director of Planning will 
require significant involvement by the Engineering Department. 
As noted on page 3^ Council's approval of six Local Planning Areas 
will result in eighteen additional Planning staff members 
operating from six Local Offices in these areas. 

The Engineering Department will be involved in aspects of traffic 
and transportation/ street improvements/ beautif ication/ utilities 
and local improvements, both at the planning and implementation 
stages. The Board is recommending that before proceeding with 
planning in these areas / the Director of Planning report on the 
subjects to be studied in each area (e.g., zoning/ densities/ 
replotting/ desirable changes/ etc.) and indicate the approximate 
length of time required for such studies/ and that Council then 
reconsider the programs and staffing. The Engineering Department 
can effectively respond to the initial stages of the Local Area 
programs as proposed. However/ when the Director of Planning 
reports on planning content and timing/ the Engineering Department 
staff requirements will be reviewed and reported on. It is noted 
that traffic aspects will obviously be a major part in each area, 
and additional Engineering Department staff will likely be re- 
quired to complement the Planning Department staff proposals 
effectively. 

With respect to the organizational procedure to be followed by 
the Department in Local Area planning programs/ we do not propose 
to place personnel in the Local Offices. Because of the varied 
involvements and responsibilities in the Department/ the most 
appropriate procedure to follow will be for each Division Head 
to advise on any existing problems and the effect that various 
planning proposals will have on the work for which that Division 
is responsible." 

REPORT OF DIRECTOR OF SOCIAL PLANNING ; 

"In June/ 19 73/ the Director of Social Planning established his 
Department's position on Local Area Planning. The Social 
Planning Department's position/ much of which has already been 
shared with the Board of Administration/ the Director of 
Planning and the City Engineer/ is summarized here. 
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The major responsibility for planning within the city lies 
with the Planning Department. However, the Engineering 
Department and the Social Planning Department also assxime 
planning responsibilities. Many are city-wide, while others 
are local area oriented. 

The Director of Social Planning feels that his staff are more 
efficiently used on a Project or Issue basis. This is par- 
ticularly true where assignments are well defined and time 
horizons are clear. Staff resources of the Social Planning 
Department, while purposely few in number, are deliberately 
diverse in training and experience. With backgrounds in 
planning, architecture, law, social work, systems analysis 
and communications, they work as a small, manageable team 
to develop and launch various new projects and programs. 
These programs are usually later adopted by other Departments 
and Agencies under whose auspices they would normally fall. A 
few examples are: Strathcona Rehabilitation Project, a former 
N.I. P. now under the Planning Department; West End Local Area 
Planning Program, a forerunner of local area planning now under 
the Planning Department; Community Services Centre Concepts in 
Britannia and Fraserview, now under the Joint Management of 
Participating Agencies; participation in Planning and Funding 
of Neighbourhood Services Centres in Strathcona, Thunderbird 
and Champlain Heights elementary schools, now under joint Park 
and School Board auspices; Spring Street Program, now under the 
Provincial Government; Granville Mall Project, soon to be turned 
over to the Granville Mall Advisory Authority. 

The Social Planning Department will continue to incubate 
and develop new projects and programs, either on a City wide 
or local area basis. Generally, these arise by direction from 
City Council, referral from the Board of Administration or on 
initiatives from within our own Department. 

It is not envisaged that Social Planning staff will be decen- 
tralized for long periods of time to local areas of the City. 
It is the Director's experience that the most profitable citizen 
participation social planning efforts have been project or issue 
oriented; where the objectives were clear, the roles of City 
staff and citizen participants were clear, the roles of City 
staff and citizen participants were defined; and where time 
limits were established. Our difficult experience with the 
West End Planning Team confirms the Departmental position with 
respect to Local Area Planning. 

The Director of Social Planning has prepared a more detailed 
report on the West End experiment for the Standing Committee of 
Council on Finance and Ac?mini strati on at their request." 
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WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 

RECOMMENDATIONS ; 

1. Lease of Portion of Lane, South of 8th Avenue, 

West of Alder adjacent to Lots 5 to 16, Block 333, D.L. 526 

The City Engineer reports as follows: 

"Lots 5 to 16, Block 333, D.L. 526 are either leased or owned by Lawson 
Dates Ltd. Portions of the lane at the rear of these lots have been under 
lease to Lawson Dates Ltd. since 1964. The balance of the east-west lane is 
presently only used by Lawson Dates. The lane is surplus to the City's high- 
way requirements as long as the abutting lands are controlled by the applicant. 

I RECDMEND that the lane at the rear of Lots 5 to 10, Block 333, D.L. 526 
be closed, stopped up and leased to Lawson Gates Ltd. subject to the following 
conditions: 

(a) The term of the lease be for 13 years with a one year notice 
of cancellation; 

(b) The rental be $3,600 per annum subject to review every 3 years; 

(c) No buildings to be erected or placed on the lease area; 

(d) Access at any time for utility work if required; 

(e) The City be relieved of all liability; 

(f) An agreement satisfactory to the Director of Legal Services and 
the City Engineer." 

Your Board RECOMMENDS that the foregoing be approved. 

2. Areaway at 578 Beatty Street 

The City Engineer reports as follows: 

"The areaway slab at 578 Beatty is in a deteriorated condition structurally 
and as such conatltutes a hazard to the public. This areaway is the subject of 
an encroachment agreement and is a registered charge against the abutting property. 
The owner has been contacted on many occasions with verbal and written communi- 
cations, urging him to make repairs. To date he has done nothing. 

Encroachment By-law 42/+3 authorizes the City Engineer to make necessary 
repairs and bill the owner for the costs. 

I RECOMMEND that: 

(a) The City Engineer be authorized to: 

(i) appoint a consulting engineer to determine and design 
necessary repairs to the above areaway; 

(ii) appoint a contractor to carry out the work. 

(b) The costs be recovered from the owner in a manner determined 
by the Director of Legal Services." 

Your Board RECOMMENDS that the foregoing be approved. 


3. Sewer Construction on Bentley Street 
75th Avenue and Milton Street 

The City Engineer reports as follows: 

"In the area of 75th Avenue, Milton Street and Bentley Street, there 
are no storm sewers. These sewers are required and should be constinicted 
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COMMUNICATIONS OR PETITIONS (cont'd) 

4. Deputy Mayor: 

Quarter Commencing July 1, 1970 

MOVED by Aid. Wilson, 

THAT, pursuant to recommendation of His Worship the Mayor, 
Alderman Rankin be appointed Deputy Mayor for the quarter 
commencing July 1, 1970. 

- CARRIED 

5. Invitation to 4th of July Celebrations: 
Vancouver, Washington 


MOVED by Aid. Bird, 

THAT the invitation from the Fort Vancouver Fourth of July 
Committee, Vancouver, Washington, that His Worship appoint an 
official representative of Vancouver, British Columbia, to attend 
4th of July celebrations, be left in the hands of His Worship the 
Mayor . 

- CARRIED 

6. Unemployment Insurance Payments 
in Certain Cases 


In the matter of unemployment insurance payments and persons 
affected by labour disputes, the Council received a communication 
from the Minister of Labour, Ottawa. He pointed out that applications 
for benefits received from persons whose layoff was due to reasons 
other than a labour dispute or any involvement in any of the 
recent labour disputes in British Columbia, were dealt with in the 
usual manner and benefits paid to persons meeting the requirements 
of the Unemployment Insurance Act. 

MOVED by Aid. Hardwick, 

THAT this communication be received and a copy forwarded to the 
International Woodworkers of America organization, a representative 
of which appeared before the Council on June 9th on this matter, 

- CARRIED 

7 . Federal Centennial Grant 

His Worship the Mayor submitted a communication enclosing 
extract from the Daily Province of June 23rd, quoting the Honourable 
Premier Bennett as expressing the view British Columbia may not 
have the complete say in respect of the Federal Centennial grant. 
His Worship requested authority to proceed to Ottawa with another 
Council representative to discuss the matter with the Prime Minister 
and local Members of Parliament, 

MOVED by Aid. Wilson, 

THAT authority be granted pursuant to His Worship's request, 
if the trip is considered necessary. 

- CARRIED 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont 'd ) 

General Report (cont'd) 

Works and Utility Matters 

(ii) Permission to use a Portable Organ 
on City Streets (Clause 6) 


The Board of Administration submitted report of the City Engineer 
as a result of a letter from Caledonian Markets Ltd. requesting per- 
mission for an organ grinder to grind out old style music on the 
Streets. The instrument will bear an advertising card. 

cont 'd . . . , 
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Clause 3 cont'd 

prior to paving work to be done in the area as part of the 197A Paving 
Program. This construction will also provide some local sewer separation 
and relieve the surcharge on the Marine Drive sewer at Granville Street. 

The estimated cost of the necessary sewer work is $92,000. 

I RECOMMEND that $92,000 be appropriated from Sewers Capital Budget 
Account 118/7913, 'CNR False Creek Flats Contributions'. These CNR contri- 
butions are for projects which have already been completed as part of the 
1972 False Creek Flats Agreement using Sewers Capital Funds." 

Your Board RECOMMENDS that the foregoing be approved . 
4. Supply of Cover Material - Delta Landfill 


The City Engineer reports as follows: 

"On February 19, 1974, Council considered a report of the City Engineer 
which outlined a proposal for purchasing sand cover material for the Delta 
sanitary landfill. That report pointed out the advantages of excavating and 
recovering sand from the landfill site Itself, as compared with our present 
method of trucking sand from private stockpiles near the Eraser River. It was 
also indicated that Mr. Poschner, a contractor with considerable experience and 
demonstrated competence, was available and Interested in excavating and supplying 
the City's dally cover material requirements from the landfill site. 

Council adopted the recommendation that "the City Engineer be authorized to 
enter into an agreement with Mr. Poschner for the recovery of cover material for 
the Delta landfill at a rental rate of $600 per day for a period up to three years 

Having obtained Council's approval to an agreement, Mr. Poschner has been 
working on the site, developing the pit from which the sand cover will be obtained 

However, in negotiating the terms of the agreement, Mr. Poschner does not 
feel the rate of $600 per day can be firm for three years, because of inflation, 
increasing fuel and labour costs, etc. Furthermore, a one-year agreement is not 
acceptable to him because of the heavier Investment in equipment that has proven 
to be necessary in his efforts to date to develop the pit. 

The City Engineer feels that a three-year agreement, with options to renego- 
tiate the price over (or below) the original $600 per day in the second and third 
years, is reasonable and is still expected to result in considerable savings to 
the City. The annual cost saving for sand will still be approximately $15,000, 
if the renegotiated costs are tied to the Highway Construction Index in the second 
and third years, since the cost of sand from our present source is also expected 
to Increase each year. 

Accordingly, it is RECOMMENDED that the City Engineer be authorized to enter 
into a three-year agreement with Mr. Poschner for the recovery of cover material 
for the Delta landfill at a rental rate of approximately $600 per day for the 
first year, with negotiated Increases in the second and third years tied to the 
appropriate construction cost index." 

Your Board RECOMMENDS the foregoing report of the City Engineer be approved. 


CONSIDERATION : 

5 . Maintenance Payments - Granville Island 

The City Engineer reports as follows: 
" Background 

For many years the City has made an annual payment to the National Harbours 
Board representing the estimated costs of maintenance and reconstruction of sewers, 
water works and roadways on Granville Island. This followed from a 1939 agreement 
based on the logic that the tenants on the industrial sites paid City Taxes and 
that the City should, therefore, provide normal municipal services. Instead of 
performing the work, the City paid the N.H.B. to do so. The payment in 1972 was 
$29,500.00. 

Cont'd . . . 
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I Clause 5 cont'd 

I Transfer 

I In June of 1973, control of Granville Island was transferred from the National 

Harbours Board to the Central Mortgage and Housing Corporation. 

Meetings have been held with officials of CMHC. They agree that, in view of 
the proposed redevelopment of the island, it would be inappropriate for the City to 
I make further payments towards the long-term replacement of the works. They have 
j requested, however, that the matter of continuing the payments towards year-to-year 

I maintenance be brought before Council. 

I 

j Discussion 

I This was an arrangement peculiar to Granville Island. Elsewhere the City 

accepts no responsibility for services beyond the point where property meets the 
City Street system. (The roadways on the island are not dedicated streets) 

The Law Department advise that the 1939 agreement was with the N.H.B. and 
contained no provision for succession. There is thus no obligation on the City 
j to make any payment to C.M.H.C. 

On the other hand it can be argued that the change from N.H.B. to C.M.H.C. 
was, in essence, just an administrative transfer from one Federal agency to another. 

Amoiuit 

The amount of the payment to N.H.B. was established at $10,000 per year in 
1954. This has been inflated by the Engineering News-Record Construction Cost 
j Index but a sounder basis might have been the City's basic wage rate. This would 
I have given $27,000 (1973). Of this $18,000 would represent year-to-year maintenance. 

If the Council decides to make a payment to C.M.H.C, it is suggested that 
' $9,000 per year would be a reasonable comproiuise between a full continuation of the 
maintenance payments and, on the other hand, the absence of legal obligation to 
make any payment. C.M.H.C, are agreeable to this figure. The amount would be 
reviewed from time to time to reflect the changes on tho island as it is rodovolopod. 

^ It is further suggested that any payment to C.M.H.C. should be effective from 

! the beginning of 1974 

Funds are available in the departmental accounts to cover any payment decided 
upon by Council up to $15,000. 

Other Works 

The City provides Fire Alarm service and minimal Street Lighting on the island. 
In view of the likely changes on the island and the complexity of separating these 
few alarm boxes and lights from the City's system it is suggested that this be 
continued for the present, pending decision as to the redevelopment. The annual 
cost is approximately $1,000 to $1,500. 

Your Board submits the request of C MIC for the continuation of the maintenance 
payments and the matter of continuing present fire alarm and street lighting services 
for the CONSIDERATION of Council. 
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1. Addition to the Existing Hotel and Apartment Building at 

500 West 12th Avenue. (Development Permit Application No. 63098; 

The Director of Planning reports as follows: 

"Development Permit Application No. 6509^ has been filed to 
develop these lands by constructing additions to the existing hotel and 
^.partment building on this site. 

The site of the development is located on the west side of 
(pambie Street between 12th Avenue and 13th Avenue. 

The portion of the site on which the existing building is 
ocated is in a CD-I Comprehensive Development District and the site 
Upon which the addition wo\jld be constructed is in a C-2 Commercial 
E istrict . 

I. ISTORY 


City Council at a public hearing on March 26, 1970, rezoned the lands at 
the south-west corner of 12th and Cambie to CD-I Comprehensive Development 
District subject to several conditions which included: 

Floor space ratio not to exceed 2.99 as submitted by the applicant 
and measured on gross floor area of the building excluding areas 
used for parking, balconies not to exceed ^ of the permitted floor 
space ratio. 


Subsequently on May 2g, 1970, Development Permit Noo 52116 was issued 
a.rter approval of the Technical Planning Board thereby permitting the 
e::'ection of a l6-storey hotel/apartment and commercial complex containing 
p::'of essional offices, restaurant, lounge, retail stores, beauty parlour, 
barber shop, 6 floors of hotel units, 8 floors of apartment units, display 
a:'eas and other hotel/apartment ancillary facilities subject to certain 
conditions . 

Further on December 22, 1970, at a public hearing. City Council amended 
the CD-I By-law to permit a beverage room in the building. 

Tljie current development permit application is to: 

a) construct a three storey with a basement and two levels of under- 
ground parking addition to the south of the existing building; 
the addition to contain retail stores, offices, relocated 
beverage room, banquet room facilities and forty additional 
hotel sleeping units; 

b) the extension of the licensed lounge area from 559 sq. ft. to 
1,519 sq. ft.; 

c) relocation of the beverage room from the existing building to 
the basement of the addition (area of existing beverage room is 
2,7^6 sq. ft. - new beverage room 2,450 sq. ft.); 

d) extension northward of a portion of the existing northerly wall 
on the main floor level thereby slightly expanding the existing 
licensed lounge area and the existing dining room facilities. 

le Technical Planning Board and the Vancouver City Planning Commission 
aTter considering the development permit application recommended that it 
b2 approved subject to several conditions. Before issuance of the 
dsvelopment permit, however, the Technical Planning Board and the Vancouver 
City Planning Commission recommended that the matter of the floor space 
ratio be first reported to City Council. 


Cont'd . . . 
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Mr. J. A. Pentland of 526 West 13th Avenue has submitted a letter re- 
questing to appear as a delegation regarding this matter. 

I 

The City Engineer reports as follows: 

"An application has been received from the owner of the hotel at the 
southwest corner of 12th Avenue and Cambie Street to acquire a portion 
of the lane at the rear of the hotel. The owner wishes to construct an 
addition which will occupy a portion of the existing lane." 


A. The Director of Planning RECOMMENDS 

That in view of the lower floor space ratio of 2.95 on the total 
site (C-2 portion and the CD-I portion) that the development as now 
proposed be APPROVED in accordance with the recommendations of the 
Technical Planning Board and the Vancouver City Planning Commission. 


B» The City Engineer RECOMMENDS that the portion of the lane outlined 
in red on the plan marginally numbered 'LF 7056' (Appendix A) be closed, 
stopped up and conveyed to the owner of the abutting lands subject to 
the following conditions: 

(a) The dedication of a lane 20 ft. wide over the westerly 
portion of the lands being added to the hotel site. 

(b) Either the entire 10 ft. of the new site to be dedicated 
for the future widening of Cambie Street and upon request 
by the applicant the 10 fto strip so dedicated be closed 
and leased back for a term of 20 years subject to a one-year 
notice of cancellation, the rental for the term to be $20; 
or satisfactory arrangements to be made for a 21-year option 
for the City to acquire the 10 ft. strip for the sum of $1. 

(c) The applicant arrange for the removal or re-routing of 
utilities in the lane and pay all cost to effect the lane 
closure. The estimated cost of this work is $39,600. 

(d) The closed lane be consolidated with the abutting lands to 
form one parcel. 

(e) Commute all 1974 and later payments of local improvements 
for paving in the portion of the lane to be closed. 

(f) Any required agreement to be to the satisfaction of the 
Director of Legal Services and the City Engineer." 

Your Board RECOMMENDS approval of the foregoing recommendations. 


DELEGATION REQUESTS: Mr. J. A. Pentland 

Mr. Ben Wosk 
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2, Central/Oliver Hotels - Renovations 

Dining - Bathing - Recreation Facilities 

The Director of Social Planning reports as follows:- 

The architect, Jonathan Yardley, employed by the City to renovate 
the ground level and basement floors of these hotels to accommodate 
the above mentioned facilities, has recommended to the Advisory 
Committee of City and Provincial officials and Community 
representatives that the contractor, Bourrie and McLennan, presently 
engaged to renovate the rooms in the hotel, be employed under a 
negotiated tender to also carry out renovations on the ground floor 
and basement level. Reasons in support of this recommendation are 
as follows:- 

The contractor, Bourrie and McLennan has been working on these 
premises on behalf of the United Housing Foundation for the past 
nine months and is thoroughly familiar with the building's 
physical characteristics. The contractor has already, in good 
faith, carried out work in the basement and on the ground floor 
that ties in with the renovations on the floors above. Examples 
are - consolidation of mechanical equipment; installation of the 
elevator to the basement level; electrical service from the 
basement to the top floor. The multi-use centre requires vertical 
duct shafts for ventilation of the kitchen, laundry, bathrooms 
and recreation areas on the ground and basement levels. These jobs 
have to be performed simultaneously with the renovation work on 
the upper levels. 

The front elevation of the ground floor should be completed at 
one time and not in two separate sections at different times. The 
present contract on the hotel also calls for installation of 
sprinklers to the ground floor and basement levels. In addition, 
experience indicates that there are few, if any, contractors 
presently interested in renovating old buildings of the Central/ 
Oliver type in the Skid Row area. 

Under a negotiated tender arrangement the c on t r ac t or Bour r i e and 
McLennan will provide the Advisory Committee with full costs of 
renovations to the ground and basement levels, together with all 
sub-trade bids that are accepted. 

It is, therefore, recommended that on the basis of the foregoing 
recommendations of the architect, which are supported by the 
Advisory Committee, the contractor, Bourrie and McLennan, be 
employed on a negotiated tender basis to complete the renovations 
to the ground floor and basement levels of the C en t r a 1 /Ol i ver 
hotels to accommodate the dining, bathing and recreation facilities 
approved by Council Resolution dated April 24, 1974; the negotiations 

to be carried out by the Director of Social Planning in consultation 
with the Assistant Director, Construction & Maintenance, Permits & 
Licenses Department. 

YOUR BOARD 

RECOMMENDS approval of the foregoing recommendations of the Director 
of Social Planning, 


FOR COL'MCIL ACTiOrJ SEE PAGE(S) 



795 


Board of Administration, July 5, 1974 

FIRE AND TRAFFIC MATTERS 

RECOMMENDATION 

1. Fire Department - Apparatus Replacement Program 

The Fire Chief reports as follows: 

"In February 1970, City Council approved the recommendation contained 
in the report siibmitted by the Assistant City Engineer dealing with 
a fifteen year replacement policy for firefighting equipment. To 
provide effective and reliable emergency apparatus, a planned 
replacement program has been established. 

To conform with the report, it is necessary that 

2 triple combination pumpers; and 
1 100 foot aerial ladder truck 

be purchased in accordance with the approved 1975 replacement 
schedule . 

Delivery time quoted by manufacturers is 90 weeks for firefighting 
apparatus. Experience has shown that these units will not be 
delivered until 1977 if purchasing procedures cannot be carried 
until final budget approval is given in April, 1975. Late delivery 
results, because of chassis model year changes, can significantly del 
delivery of the chassis to fire apparatus suppliers. This delay 
would make another 2 years of operation necessary for existing 
apparatus which is already past its effective life. Tendering and 
ordering as soon as practical in advance of budget would make 
purchasing a current model year chassis possible and assure a 
delivery date in late 1975. 

Estimated costs 

Pumper 
Pumper 

100' aerial ladder truck 


plus 5% sales tax 

Total estimated costs of 
Recommended equipment 

Provision of Funds 

The Comptroller of Accounts reports as follows: 

Funds for the 1975 equipment replacement program estimated at 
$225,750 will be provided in the 1975 Revenue Budget. 

As Fire Chief I RECOMMEND that: 

(i) Two triple combination pumpers and one 100 foot aerial 
ladder truck be approved in advance of the 1975 budget. 

(ii) The City Purchasing Agent be authorized to call for 
tenders upon adoption of this report. 

(iii) Funds (estimated to amount to $225,750) be provided 
in the 1975 Revenue Budget. " 



$ 61,000 
61,000 
93,000 
$215,000 
10,750 


$225,750 


Your Board RECOMMENDS the foregoing recommendations of the 
Fire Chief be approved. 

FOR COUK'CIL kam SEE PAGE(S) L 
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FINANCE MATTERS 

RECOMMENDATION 

1. Takeover of Assessment Functions by 

British Columbia Assessment Authority 

Your Board has received the following report from the Director of 

Finance: 

"As Council is aware the Province has presented legislation that 
will create an independent British Columbia Assessment Authority. This Authority 
will assume the assessment functions related to real property for the entire 
Province for the purposes of rationalizing and equalizing such assessment. 

The Assessment Division of the Finance Department of the City of 
Vancouver will be included in this takeover, with the possible exception of 
the Local Improvements and Business Tax functions. It has not yet been decided 
what should be done about these latter two functions. It is somewhat unclear at 
this moment as to the exact date of takeover but it is expected to be July 1st, 
1974. Under the new Act and presumably under the regulations to be established 
under the Act, cost sharing arrangements will be made whereby the Province will 
assume some of the costs of assessing and the balance of the costs will be dis- 
tributed by a mill rate on all real property in the Province. It is also probable 
that these cost sharing arrangements will also apply July 1st. However the situation 
at this time is not clarified and the administrative structure is not yet established. 

In view of the above Mr. W. P. Wright, Provincial Assessment Commissioner, 
wrote to the Mayors and Councils and Chairmen and Directors of Regional Boards • 
within the Province, as follows: 

"With reference to the Assessment Authority of British Columbia Act (Bill 147) 
presently before the Legislature, the kind consideration of yourself and your 
Council or Board to the following matters would be very much appreciated. 

These matters have already been discussed with His Worship Mayor Ross Marks, 
President of the Union of British Columbia Municipalities and with Mr. Jeff 
McKelvey, Executive Director of the Union, and they have been most helpful 
in working with us with a view to the most acceptable and orderly method of 
implementing the Act being conceived. 

The task of organizing the orderly transition of assessment from the present 
jurisdictions to the Assessment Authority is clearly one of some magnitude. 
I feel it would be in the best interests of all concerned if the Municipal 
and Regional sectors affected would continue to pay the salaries of assessing 
and clerical staff and to provide office accommodation, furniture, equipment 
and other facilities. When the Interim Board has been appointed, no doubt 
early consideration will be given to all facets of the transition. 

Section 21 of Bill 147 (as introduced) contains provision to reimburse 
municipal ities. 

I am very conscious that in many instances the assessment function is not 
completely divorced from certain other municipal operations and it is my hope 
that, to the extent that assessment efficiency is not impaired, the disturbance 
of present internal arrangements should be minimal. 

I would appreciate hearing from you as soon as possible especially with refer- 
ence to my suggestion in the third paragraph. I am in constant touch with the 
U.B.C.M. to ensure effective co-ordination prior to the appointment of the 
Interim Board. I would ask for your understanding and co-operation during 
the transitional period which we will experience in the next few weeks." 

Mr. Wright, in the third paragraph of his letter, is requesting Municipal 
and Regional sectors to continue to operate their assessment functions, pay staff, 
etc. until arrangements are established and he further points out that the Act does 
include provision to reimburse municipalities in an as yet undetermined manner. 
I am of the opinion that we should co-operate who !e hsartedly with the Province and 
the about to be established Authority, with respect to the assessment function and 

cont ' d .... 
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Clause No. 1 (cont'd) 
I therefore 

RECOMMEND that the City of Vancouver continue to pay the salaries 
of assessing and clerical staff, and to provide office accommodation, 
furniture, equipment and other facilities, in accordance with the 
request of the Assessment Commissioner." 

Your Board RECOMMENDS Council approval of the recommendation of the 
Director of Finance. 


2 . Investment Matters (Various Funds) May, 1974 

The Director of Finance reports as follows: 

"(a) Security Transactions during the month of May, 1974 

(b) Summary of Securities held by the General and Capital Accounts 

(c) City of Vancouver Promissory Notes issued pending collection 
of 1974 Taxes 

(a) Cemetery Perpetual Maintenance Funds Transactions (Purchase ) 

Maturity Maturity Term Annual 

Date Type of Security Date Value Price Cost Yrs/Mos Yield % 
Debentures 

May 10 City of Vancouver 8% Apr 1/91 $10,000.00 $83.82 $8,382.00 16/11 10.00 

10 City of Vancouver 6% Jun 15/80 2,000.00 83.00 1 .660.00 6/1 9.75 

$12,000.00 $10,042.00 

************************* 

(b) SUMMARY OF SECURITIES HELD IN 

GENERAL AND CAPITAL ACCOUNTS ONLY AS AT MAY 31, 1974 

Type of Security Par or Maturity Val ue Cash or Book Value 

Short Term 

Chartered Banks Deposit 
Receipts and Government 

Notes $8,250,000.00 $7,952,164.51 

Medium Term 

B.C. Hydro & Power Authority 
Tlo Parity Bonds due 

Sept. 1/75 $ 398,000.00 $ 401,525.59 

************************* 

City of Vancouver Promissory Notes 
Issued for Temporary Financing Pending Collection of 1974 Taxes 

1974 Effective Interest 

Issue Due Maturity Term Rate per Note 

Date Date Value Proceeds Days Annum Number 

May 3 May 6 $2,000,000.00 $1,998,337.00 3 10.125 186 

May 24 May 27 650,534.25 650,000.00 3 10.00 187 

May 24 May 27 2,000,000.00 1,998,357.60 3 10.00 188 

May 31 June 3 2,000,000.00 1 ,998,357.60 3 10.00 189 

$6,650.534.-25" $6, 645, 052. "20 


Your Board RECOMMENDS that the foregoing report of the Director of 
Finance on Investment Matters (Various Funds) for May, 1974 be 
approved . 
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3 . Queen Elizabeth Theatre - Maintenance 

In January, 1974, the Manager of the Queen Elizabeth Theatre 
requested establishment of one additional position of Building 
Maintenanceman, for the Queen Elizabeth Theatre. An examina- 
tion of the standard of maintenance and the need has been 
examined by the Administrative Analyst and the Assistant Director, 
Building Construction and Maintenance, and they report as follows: 

The present maintenance and janitorial establishment is: 


Building Services Supervisor 1 

Building Maintenanceman I 2 

Maintenance Electrician 1 

Building Service Workers 4 


TOTAL 8 


In addition, casual help is hired, as required, and women cleaners 
are employed on a "permanent-part time basis." 

Background 

No additional positions have been added since the original staff 
establishment was approved in 1959. 

The two Maintenance men work on a revolving roster, one from 7 a.m. 
to 3 p.m., and the second from 3 p.m. to 11 p.m. These men, who 
are working a 5-day week, are not adequately able to fill the needs 
for maintenance, and are not available during performances on 
Saturdays or Sundays. 

The work now undertaken by the two maintenance men includes the 
maintenance of the three boilers, removal of seats for repair and 
maintenance, painting and furniture repair, maintenance of fire 
extinguishers, adjustment and repair of doors, removal of seats 
to permit wheelchair patients to attend performances, and other 
maintenance items. 

As the building is now 15 years old, more maintenance work is re- 
quired, including electric motor and fan cleaning, painting, seat 
repair, plumbing and heating services. 

As noted below, the air conditioning requires manual operation. 
This involves, during performances, checking temperatures at 
various points in the building, ensuring doors are closed (or 
opened) at certain places, and resetting switches to counteract 
sudden changes of temperatures brought about by entrance or exodus 
of a large number of people to the theatre and the heat generated 
by lighting. 

The Building Services Supervisor worked 413 hours overtime in 1973, 
and in 19 74 to date, has worked 140 hours overtime, in order to 
properly maintain the heating and other building equipment. 

Use of Theatres 

Annual number of 

Performances 1973 1961 Increase Percentage 

Q.E.T. 271 197 74 37 

Playhouse 304 160 144 90 

575 357 218 61 


cont ' d 
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Clause No. 3 (cont'd) 

Comment: The total increase of the building by numbers of 
performances is 61% in 19 73 over 1961, of which the Playhouse 
Theatre has had the greatest increase, being 90% more use in 
1973 over 1961. 

Air conditioning 

The air conditioning system is not fully automatic, and requires 
manual operation and observation by a staff member. Close examina- 
tion of the system discloses that existing controls and filter 
systems are not operating satisfactorily, and it is recommended 
that these controls and systems be repaired prior to an extensive 
study of the air conditioning being carried out by the Supervisor 
of Maintenance Services (a member of the City Building Construction 
and Maintenance Division) . 

The estimated cost for the complete check of controls and 
replacement of defective parts is $4,000.00, including parts 
and labour. 

Heating System in Lobbies 

Except for the hot summer season when the heating system is shut 
down, the problems of air conditioning of the main auditorium 
areas are made more difficult by heat generated from the lobbies. 
The heating of the lobby area is by hot water forced flow units, 
with thermastatically-controlled fans. There are no automatic 
controls on the heating coils and the hot water flows through the 
units even when the fans are not operating. The most effective 
method to overcome this problem is to install thermasLatically- 
controlled regulator valves on each heater. 

The cost for this work is estimated at approximately $3,000 
for the valves and $1,000 for labour, a total of $4,000. 

Drape Cleaning 

The drapes are now washed by city employees, in laundry tubs, 
and hung back in place to dry, with a high moisture content in the 
material. Excess water drips on the carpet and is mopped up by 
the staff. The Assistant Director, Building Construction and 
Maintenance, reports that this present method of cleaning is not 
the most satisfactory, and is examining alternative methods. He 
recommends that any additional cost be included in the 19 75 budget 
submissions . 

Recommendation 

It is RECOMMENDED that one (1) additional position of Building 
Maintenanceman I be established for the Queen Elizabeth Theatre, 
with a condition of employment being that two of the five working 
days be on a Saturday and Sunday, working on an afternoon shift 
basis . 

Cost Estimates 


5 mos . 
1974. 


Annual 


Salary and Fringe Benefits: 

1 Building Maintenanceman I 
Pay Grade 15 ($678-$806) 
Fringe Benefits 12J^% 


$ 


3,390 
424 
3,814 


$ 8,136 
1,017 
$ 9,153 


$ 


Air Conditioning Repairs 


$ 


4,000 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Permission to use a Portable 
Organ on City Streets (cont'd) 

The Police do not see any traffic problem if the organ and 
grinder stay on the sidewalk and do not stay in one place for a 
prolonged period of time. 

It is suggested if approval is granted it be on a trial basis 
for a period of three months. 

MOVED by Aid. Wilson, 

THAT permission be granted as requested. 

(amended) 

MOVED by Aid. Linnell, in Amendment , 

THAT the following words be added to the motion of Alderman 
Wilson: 

'on a trial basis of three months but subject to 
no advertising appearing in the operation, ' 

(carried) * 

The amendment was put . A recorded vote was requested and the 
record, therefore, is as follows: 

FOR THE AMENDMENT AGAINST THE AMENDMENT 


Alderman Hardwick 
Alderman Rankin 
Alderman Linnell 
His Worship the Mayor 
Alderman Calder 
Alderman Phillips 

The amendment was declared. 


Alderman Adams 
Alderman Wilson 
Alderman Bird 
Alderman Sweeney 


- CARRIED* 


The motion as amended, and reading as follows, was put and 
carried : 


"THAT permission be granted as requested on a trial 
basis of three months but subject to no advertising 
appearing in the operation." 


(iii) Balance of Works and Utility Matters 

MOVED by Aid. Linnell, 

THAT clauses 1 to 4 inclusive of the report of the Board of 
Administration (Works and Utility matters), dated June 19, 1970, 
be adopted . 

- CARRIED 

(lor action on Clause 5 see pages 2 & 3) 
Building and Planning Matters 

(i) Fraserview Killarney Area Council re 
Southeast Sector Development (Clause 1 ) 

MOVED by Aid. Hardwick, 

THAT Clause 1 of the report of the Board of Administration 
(Building and Planning matters), dated June 19, 1970, be approved 
and the Fraserview Killarney Area Council be informed that when a 
particular project is brought to Council for consideration, the 
organization will be so informed. 

- CARRIED 

(ii) Balance of Building and Planning Matters 

MOVED by Aid. Linnell, 

THAT Clauses 2, 3, 4, and 6 of the report of the Board of Admin- 
istration (Building and Planning matters), dated June 19, 1970, be 

adopted, and Clause 5 received for information. 

^ ' - CARRIED 
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Clause No. 3 (cont'd) 


Lobby Heat Unit Regulators 
Labour 

Drape Cleaning by Contract 


$ 3,000 
$ 1,000 


$ 11,814 


$ 9,153 


The Comptroller of Accounts recommends that the funds for the 
balance of 1974 be provided from Contingency Reserve. 

A copy of this report has been provided to the Business Manager, 
of the Vancouver Municipal and Regional Employees' Union, for 
his information. 

The Acting Director of Personnel Services has reviewed this report 
and the duties required of the incumbent of the new position, 
and confirms the classification of Building Maintenanceman I. 

Your Board RECOMMENDS adoption of the recommendations of this 
report . 

4 . Library Board - Directory Information Service 


The following report has been received from the Director of 
the Vancouver Public Library: 

"At its meeting on July 17th, 1973 City Council approved the 
construction of a re-designed Directory Centre, the installation 
of a telephone system and the establishment of one new position 
of Library Clerk II. 

Experience has shown that the most efficient use of available 
staff is obtained by the employment of two 1/2 time Library 
Clerks II to cover this position. However, as Provincial labour 
legislation requires that staff be employed for a minimum of 4 
working hours a day, actual coverage of this position totals 
40 hours per week. Accordingly, the Library Board, at its 
meeting of May 15, 1974, agreed to replace one regular Library 
Clerk II position with 40 hours per week of part-time employment. 


$6,4^0 

64^ 
$7,12S 


ANNUAL COST ESTIMATE (1974 rates) 

Abolish 1 regular position Library Clerk II 
Fringe benefits @ 10^ 

Establish 40 hours per week Library Clerk II $7,3^4 
Fringe benefits @ 8% 591 

Additional Cost 


This recommendation is concurred in by the President of the Vancouver 
Public Library Staff Association, Local 391 C.U.P.E. 



SUMMARY ; 
Abolish 

1 regular position 


Establish — part-time 
40 hours per week 


Classification 

Library Clerk II 
Pay Grade 9 
($540-622 mo. ) 

Library Clerk II 
Pay Grade 9 
($3.55-4.09 hr. ) 


Effective 
Date 

Jan. 1/74 


cont ' d 
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Clause No. 4 (cont'd) 

No additional funds are required for 1974. 

As Director of the Vancouver Public Library, I recommend the above 
change in established positions." 

RECOMMENPATION 

Your Board RECOMMENDS approval of the above recommendations. 

5. Staffing - Property & Insurance 
Division, Finance Department 

Your Board has received the following report from the 
Director of Finance: 

"The responsibilities of the Property & Insurance Division 
can be briefly described as the acquisition of property 
for civic purposes, the sale or rental of City-owned 
property, the maintenance of City-owned property not used 
for civic purposes and the management of insurance matters 
for the City. 

This report is concerned with the responsibilities of 
property management, the negotiation of acquisitions, 
leases, and appraisals of properties. 

The land sales and rental operations of this office 
are an important part of the revenue operation of the 
City. In the years 1972 and 1973, more than 8.5 
million dollars in sales of City lands was achieved 
exclusive of redevelopment; more than 4.8 million 
dollars was collected in gross rentals. 

A. Property Management 

There are two property management officers in the Division, 
one position having been established in January, 1949, the 
second in September, 1968. At the present time, there are 
70 large residential rental properties, such as Englesea 
Lodge, and approximately 35 other residential properties 
which require the attention of the two property management 
officers . 

In recent months, they have been concerned with the 
alterations necessary to conform with the requirements 
of the new Fire and Lodging House By-laws. The officers 
are responsible for the maintenance of the properties and 
are also responsible for hiring and the supervision of 
caretakers and, in some instances, for collection of rentals. 

In recent months, they have been involved in the preparation 
for the opening of Oppenheimer Lodge. This has required 
numerous meetings with other governmental officials and the 
various private organizations involved. The problems of 
staffing, accounting, management procedures, policies and 
regulations have been reviewed and necessary arrangements 
have been developed for the management of this facility. 

It is anticipated that other housing schemes of a similar 
nature will become the responsibility of this Division. 
City Council, on April 30, 1974, adopted a recommendation 
that the Supervisor of Property & Insurance be Manager of 

cont ' d ... 
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the Continental Hotel when converted to an older persons' 
residence. Of necessity, the Supervisor or a Property 
Management Officer will be required to meet with the 
architect during the next few months. 

It is recommended that one additional position of 
property management officer be established, to be 
responsible to the Supervisor of Property & Insurance 
for the overall management programme. 

B. Property Negotiations 

To carry out the duties of appraisals, acquisitions, 
negotiation of leases where the City is the lessee 
and of term leases where the City is the lessor, the 
Division has the following positions: 

One Property Negotiator III 
Ten Property Negotiators II 
One Property Negotiator I 

One Property Negotiator II position has been held vacant 
for more than 12 months and will continue to be so held. 

In addition, the services of the negotiators are in 
constant demand by various departments for valuation of 
both City and privately-owned lands and improvements which 
departments anticipate may be required for approved or 
proposed projects. They have also assisted in location 
of rental facilities for a variety of City projects. 

With the introduction of the Land Banking System, more 
time than formerly is spent in reviewing market values 
to keep the inventory up to date. 

During the 1960's, the City, in partnership with the 
senior governments, embarked on the Urban Renewal 
programme which required the acquisition, demolition, 
management, resubdivision and resale of substandard 
properties within specified areas. This programme 
necessitated the hiring of 5 Property Negotiators II 
and 2 clerical positions. The redevelopment programme 
was abandoned in 1968, but other major projects replaced 
it and the Urban Renewal staff were kept fully and con- 
tinuously employed on civic matters. The necessity for 
retaining the staff has been justified and confirmed each 
year. The current review again confirms full employment 
for these £5taff members; therefore, the urban renewal 
designation is no longer applicable. 

These staff members have been continuously occupied 
on City affairs for the past 5 years and will continue 
to be required for other civic purposes. 

The incumbent of the Property Negotiator III position 
recently retired. Review has indicated that a con- 
siderable amount of routine clerical work, relative to 
property appraisals, negotiations and acquisitions, had 
been undertaken by him, in addition to the supervisory 
aspects of his work. 

It is recommended that the Property Negotiator III position 
be posted and filled in the regular manner, but it is 
further recommended that to enable the Property 
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Negotiator III to undertake his supervisory role and other 
required duties, and to provide assistance to the Property 
Negotiators II, a clerical position be established. 


The incumbent of the clerical position to be assigned the 
record keeping aspects of property negotiations and be 
supervised by the Chief Property Clerk. In addition, the 
incumbent of the position to assist, when required, with 
the Divisional clerical duties connected with sales and 
redevelopment records." 

C . Report of Acting Director of Personnel Services 

"At the request of the Administrative Analyst, I have reviewed 
the duties and responsibilities of the above-noted positions. 


1 . One New Position, Clerk II 


This position will perform a variety of repetitive 
clerical tasks of limited complexity. Duties will include 
maintaining property acquisition records, calculating the 
property disbursements based on the date of purchase, pre- 
paring property title cards, annotating all data relevant 
to the transaction, notifying utilities of property transfers 
and notifying the Accounting Section of holdback cheques 
to be released to owners. 

These duties and responsibilities fall within Class Specifi- 
cation No. 023, Clerk II, Pay Grade 12 ($598-703) and I 
recommend that it be classified accordingly. 

2 . One New Position, Property Management Officer II 

This position will be responsible for supervising a small 
staff of Property Management Officers and residence 
management staff. The incumbent will be directly involved 
in all stages of the planning and development of City- 
managed residences, and be responsible for their administra- 
tion on completion of construction. 

I have prepared a new Class Specification No. 127, Property 
Management Officer II, and in accordance with internal 
salary structures, I recommend that it be classified at 
Pay Grade 28 ($1327-1446)*. 

I further recommend that both these positions be reviewed six 
months from filling. 


SUMMARY 

Proposed Effective 
Incumbent Classification Date 


One New Position 


Clerk II, Pay 
Grade 12 ($598-703) 


When approved 


One New Position 


Property Management 
Officer II, Pay 
Grade 28, ($1327- 
$1446) * 


When approved. 


*Personnel Regulation 160-1- (a) ( 2) . 


This report has been discussed with the Business Manager of 
the Vancouver Municipal and Regional Employees Union, and 
the Supervisor of Property and Insurance, both of whom concur 
with the above." 

cont ' d . . . . 
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D. Estimate of Costs 

5 mos . 

1974 Annual 

Salaries : 

Senior Property Management 
Officer - P.G. 28 

($1327 - $1446) $ 6,635 $ 15,924 
Clerk II - P.G. 12 

($598 - $703) 2,990 7,176 

$ 9,625 $ 23, IS^ 

Fringe benefits - 12^5% 1,204 2,887 

Auto Allowance - Sr. Property 
Management Officer 

at $70 per month 350 840 

$ 11,179 $ 26,827 


Equipment : 

1 office desk $ 366 

1 office chair 120 

1 steno desk 280 

1 steno chair 60 

1 electric typewriter 675 

TOTAL - Current Year $ 12,680 

E. Notes 

(i) The Comptroller of Accounts recommends that, if the 
recommendations of this report are approved, funds 
be provided from Contingency Reserve. 

(ii) A copy of this report has been provided to the 
Business Manager of the Vancouver Municipal and 
Regional Employees' Union for his information. 

F. Summary of Recommendations 
It is recommended that: 

(a) The positions of Senior Property Management Officer 
and Clerk II, as recommended by the Acting Director 
of Personnel Services, be established, effective 
when filled. 

(b) The funds required for salaries and equipment be 
provided, in accordance with the recommendation of 
the Comptroller of Accounts, from Contingency 
Reserve . 

(c) The incumbent of the Senior Property Management 
Officer position receive an Auto Allowance on the 
regular basis. 


Your Board RECOMMENDS approval of the above recommendations. 
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6. Changes to Schedule of Rental Rates, The Queen 
Elizabeth Theatre and The Queen Elizabeth 
Playhouse, September 1, 1974 to August 31, 1975 

The Theatre Mana^r reports as follows: 

"To offset the expected rise in operating costs in The Queen Elizabeth Theatre 
and The Queen Elizabeth Playhouse, it is proposed that rental rates be 
increased. 

The proposed schedule sets out the hi^er rates vhich represent an overall 
increase of approximately 12^. 

Other than the several rate changes, Clause 11 has been changed to read as 
follows: 

"The Manager may permit additional temporary seating to be placed in the 

Theatre orchestra pit, the set-up and take-down to be at the Licensee's expense." 

A new Clause 12 is to be added, as follows: 

"VOien an event presented by a Licensee who qucLLifies for Class II rate is 
commercially sponsored, such rate shall not be affected if the Licensee is a 
Registered Canadian Charitable Organization pursuant to the provisions of the 
Income Tax Act," 

The Vancouver Civic Auditorium Board approved the new rate schedule at its 
meeting on June 7* ^97h» 

The Theatre Manager recommends ratification of the revised Schedule of Rental 
Hates circulated to members of City Council to have effect from September 1, 197U 
to August 31, 1975." 

Your Board RECOMMENDS approval of the Theatre Manager's report. 

The attached letter from the Theatre Manager shows the effect of 
the new rates, including the new Clause 12, and also shows the 
estimated deficit for 1974. 

7. Parking Rates - The Queen Elizabeth 
Theatre Parking Garage 

The Theatre Manager reports as follows: 

"Reflecting the recent change in the Downtovm Parking Corporation Ltd. 
parkiiig rates, the Theatre Manager recommends the following rates be charged 
in The Queen Elizabeth Theatre Parking Garage effective Jvoae 1, 1971*: 


Each Half Hour 1^^ 

Matinee Rate 75^ 

All Day (8:00 a.m. to 6:00 p.m. maximum) $1.25 

Evening Rate (after 6:00 p.m.) $1.00 
Monthly Rate (8:00 a.m. to 6:00 p.m. - 

(Monday to Saturday incl. ) $18.00 


The Vancouver Civic Auditoritun Board approved the above rates at its meeting 
on June 7, 1971+." 

Your Board RECOMMENDS approval of the Theatre Manager's report 
and FURTHER RECOMMENDS that the rates be reviewed in one year's 
time . 
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CONSIDERATION 

8. Columbia Cultural Society 
Grant Request - $5,200 

The Director of Social Planning reports! 

"Several weeks ago Mr Harvey Adams and other representatives 
of the Columbia Cultural Society advised Jonathan Baker, 
Senior Social Planner, of their intention to apply for 
a grant to provide pops concerts in several areas of the 
city. 

Mr Adams and most of the members of the 39-piece 
orchestra are members of the Vancouver Symphony Orchestra. 
Mr Baker suggested that they seek additional sources 
of funds and was today (June 21, 1974) advised that the 
Musicians' Union Trust Fund will in effect contribute 
50% to the costs of performances and that Pacific Centre 
will contribute over $4,000. 

In light of the excellence of the performers and the 
fact that the free concerts will probably reach a broad 
population, including children and Senior Citizens, I 
RECOMMEND that a civic grant be awarded in the requested 
amount of $5,200. " 

Your Board submits the foregoing report of the Director of Social 
Planning for council's CONSIDERATION. 

9. Resolutions for Submission to U.B.C.M. 
Annual Convention, Vernon, B. C. 
September 18th to 2 0th, 1974 

The City Clerk reports as follows: 

"In Accordance with established practice, this office cir- 
culated all Members of Council and City Departments for any 
proposed resolutions they might wish Council to consider for 
submission to the U.B.C.M. Annual Convention. The following 
resolution has been received from the Director of Planning 
and is submitted for your consideration: 

'THAT the Provincial Government be requested to 
amend assessment legislation to permit tax assess- 
ments on buildings of historic or architectural 
merit to be relaxed or waived by municipalities; 

FURTHER TtlAT the Federal Government and Provincial 
Governments be requested to provide grants to 
municipalities covering 75% of the cost of tax 
exemptions for historic buildings.' 

No other resolutions have been received." 

Your Board submits the foregoing for Council's CONSIDERATION. 

10 . Charter Amendments: Heritage Advisory Board 

The Director of Legal Services reports as follows: 

"I have been advised that our Charter Amendments sought at 
the last Session of the Legislature have received Royal 
Assent and the City is now in a position to exercise the 
powers that were obtained. 

cont ' d .... 
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One of the amendments empowers Council, by by-law, to 
designate Heritage Buildings, control and hold up demo- 
lition of potential Heritage Buildings, and establish 
a Heritage Advisory Board. 

I would appreciate Council's instructions now that the 
amendment is in force." 

Your Board submits the foregoing for Council's CONSIDERATION. 
INFORMATION 

11. Appointment of Consultants 
re Vancouver Taxi Industry 

Your Board reports that, in accordance with Council resolution 
of May 14, 1974, and resolution of June 17, 1974, your Board 
received proposals from three management consultants concerning 
the study of the Vancouver Taxi Industry. 

Your Board selected The Thorne Group Ltd. as consultants for 
the study. The Terms of Reference for the study indicate that 
the consultants should report in two parts: 

Part I - re fare increases: 

Part II - re additional license distribution 
and license fees. 

The Thorne Group Ltd. have been requested to complete Part I 
on or before July 31, 1974, and the report on Part II of the 
study should be available on or before September 30, 1974. 

Your Board submits this report for INFORMATION. 


FOR COL'I^Cil ACTION SEE PAGE(S) 
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PERSONNEL MATTERS 


RECOMMENDATIONS 


A-B 


I 1. British Columbia Business Show - 

Employee Participating & Attendance 


The Acting Director of Personnel Services reports as follows: 


"The City has been invited to participate in and support the above 
event sponsored by the Administrative Management Society, Vancouver 
Chapter, through encouraging Staff with typing skills to participate 
in the "Fastest Fingers on the Coast" Contest and administrative 
staff to visit the exhibition. 


The Con te s t will take place on the second day of the Show, (Thursday, 
October 17/74) in the afternoon and typists wanting to participate 
would need part of the afternoon off. Arrangements can be made 
that there would be no delay in testing after their arrival. 

I consider it good employee relations to give our typists the chance 
to show their skills. By early publicising the contest within the 
service, those who wish to participate doubtlessly will practise and 
in the process, improve their skills. In terms of public relations 
we would try to get some publicity should a fair size group decide 
to compete. One of our typists winning first ($75.00) or any of 
the other prizes, would not hurt the image of our staff and might 
support recruiting. 

The General Manager of the Show has also requested that a list of 
senior administrators, administrative officers, office managers or 
chief clerks be provided to him. He would like to extend personal 
invitations to these individuals who could visit the show; there 
would be no charge for tickets and no need for time off during office 
hours . 

To prepare the list of the appropriate employee group for invitations 
would be a minor task. It would be advantageous to inform this group 
and keep it up-to-date on current office equipment and services. 

Your Board RECOMMENDS that the Acting Director of Personnel Services 
be authorized: 

A, to make arrangements with the management of the British Columbia 
Business Show for City employees with typing skills to participate 
on a voluntary basis in the "Fastest Fingers on the Coast" typing 
contest in the afternoon of Thursday, Oct. 17, 1974 with leave 

of absence with pay 

B, to make available to Show Management a list of employees who 
would benefit from information on current office equipment and 
services to obtain personal invitations and free passes to visit 
this event after office hours. 


2 , Propose d Non-Unio n Casual Wage Rates - Parks Board 


The Acting Director of Personnel Services reports as follows: 

"At the meeting of the Board of Parks and Public Recreation held 
on June 26 , 1974 it was resolved that 'the recommended wage 
increases for 1974 be approved for all non-union casual employees" 
The recommended wage increases referred to are attached to this 
report as Appendix I. 

It was further lESolved that "the Chairman meet with the Mayor to 
request that the review of rates for non-union casual employees 
in relation to rates paid by surrounding municipalities be con- 
ducted by the City Personnel Department immediately so that future 
rates be established on time". 

I note that in past years the normal procedure has been for the 
Parks Board to either grant the negotiated union increase to the 
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non-union staff or to grant them no increase at all. This year 
the Board have departed from this practice by granting increases 
in excess of 12% in most cases and up to 66% in one case. 

I further note that the non-union casual rates have been developed 
over a number of years by the Parks Board on an ad hoc basis to 
meet a number of differing situations. These rates have not, up 
to now, been subjected to an orderly review, nor are they necessarily 
consistent with either internal rates or external rates paid by 
other municipalities for comparable work. To conduct such a review 
would be time consuming and the Parks Board Officials advise us 
that there is a degree of urgency in granting the increases to non- 
union staff. 

Under these circumstances, I am at this time able only to recommend 
a 12% increase, or such an increase as is necessary to bring all 
rates up to the Provincial minimum wage, whichever is greater. 
These rates to be effective January 1st, 1974. I except from this 
recommendation the Playground Leader positions where a survey of 
surrounding municipalities' rates has already been undertaken. In this 
case I recommend approval of the Parks Board proposed rates. 
Appendix II is attached containing our complete list of proposed rates. 

We plan to subsequently review the entire non-union casual wage 
structure. If it then appears that increases in excess of 12% are 
indicated by both internal and external comparison, we will 
return to Council with appropriate recommendations at that time. 

The approximate cost of the proposal as outlined in Appendix II is 
approximately $45,000 based on 1974 rates. 

Your Board RECOMMENDS approval of the above recommendation of the 
A/Director of Personnel Services. 

CONSIDERATION 

3 , British Columbia Day Act 

The A/Director of Personnel Services reports as follows: 

"At its last sessior,, the Provincial Legislature passed the 'British 
Columbia Day Act', Clause 1 of which reads as follows: 

"Throughout the Province of British Columbia, in each and 
every year the first Monday of August is a legal holiday 
and shall be kept and observed as such under the name 
'British Columbia Day'." 

Clause 3 of the Act amends Section 2 of the 'Annual and General 
Holidays Act' by adding 'British Columbia Day' to the definition 
of "general holiday". The latter Act does not in itself require 
employers to give their employees a holiday with pay. These 
requirements are contained in the 'Regulations Made Pursuant to 
Annual and General Holidays Act'. These Regulations exempt from 
their application employees covered by a collective agreement. 
The Act itself excludes certain registered professional groups, 
e.g. Engineers, Doctors, Chartered Accountants, Lawyers. 

In other words, the City is not bound to grant a holiday with pay 
on British Columbia Day to those of its employees who are excluded 
from the Act by reason of their profession, or to its unionized 
employees unless their respective Unions have negotiated the 
holiday and it is thus contained in their Collective Agreements . 

The following Unions have successfully negotiated the first Monday 
in August as a Statutory Holiday: 

Vancouver Firefighters' Union 
Vancouver Policeman's Union 

International Association of Theatrical & Stage Employees 

Vancouver Public Library Staff Association r, . , 
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Regular Council, June 23, 1970 . 

JUN 2 3 1970 


At this point His Worship the Mayor introduced to Council, 
Councillor A. H, Honikman of the City of Cape Town, South Africa, 
a former Lord Mayor of that City, who was in the gallery, 
accompanied by former Alderman W. A. Street. 


The Council recessed at approximately 10:30 a.m. to reconvene 
'In Camera' in the Mayor's Office, following which the Council 
recessed at approximately 12 noon to reconvene in open session 
in the Council Chamber at 2:00 p.m. 

The Council reconvened in the Council Chamber at approximately 
2:00 p.m., still in Committee of the Whole, His Worship the Mayor 
in the Chair and the following members of the Council present: 

PRESENT : His Worship the Mayor 

Aldermen Adams, Bird, Calder, Hardwick, 

Linnell, Phillips, Rankin, Sweeney 
and Wilson 

ABSENT: Alderman Broome (Leave of Absence) 


DELEGATIONS AND UNFINISHED BUSINESS 

Police Control Equipment: 
Riot Sticks 


The Council further considered request from the Police 
Commission for authority to purchase 150 riot sticks, which 
matter was laid on the table to receive delegations. 

Delegations were heard as follows: 

IN OPPOSITION TO PURCHASE 

Mrs. Betty Tarrant, Executive Director 

Crisis Intervention and Suicide Prevention Centre 

Mrs. E. Huestis 

Unemployed Citizens Welfare Improvement Council 

Mr. Wayne Richards, Chairman 
Kitsilano Area Resources Council 

Mr. T.L. Perry Jr. 

Mr. J. Stanton, President, 

B.C. Civil Liberties Association 

Mr. L. Atkins 

The Action Committee for Unemployed Youth 

Mr. N. Gibbons, President, Greater Vancouver Area 
B.C. Association of Social Workers 

Mr. B. Campbell 

Point Grey Constituency Association N.D.P. 

Mrs. H. Thomas, Chairman 
Vietnam Action Committee 

Mr. A. Saba Jr. (brief filed) 

Mr. T. Hodge, President, 

Alma Mater Society, U.B.C. (brief filed) 


cont 'd , 
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The remaining City Unions, including the Inside and Outside Workers, 
either did not negotiate the Holiday or have not yet concluded 
negotiations . 


If Council were to grant the Holiday to these remaining Unions and 
the relevant excluded employees on August 5, 1974, there would be 
an extra cost of approximately $33,200 since certain employees in 
the Parks and Engineering Departments would be required to work on 
that day and/or the following Saturday at premium rates. Also, 
there would be the obvious cost of one day's lost production from 
the majority of civic staff and the possibility that subsequent 
overtime might be necessary. 

In order to ensure fair and consistent treatment to all our employee 
groups, I RECOMMEND that a holiday with pay be granted to all 
Excluded and Senior Staff and to those unionized civic employees 
whose Collective Agreements do not now contain a provision regarding 
the first Monday in August, subject to the provisions for Statutory 
Holiday eligibility contained in those Agreements. 

Your Board submits the above recommendation of the Acting Director 
of Personnel Services for the CONSIDERATION of Council. 


FOR QOmzil ACTION SEE PAGEfS) 
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PROPERTY MATTERS 

RECOMMENDATIONS 

1. Lease of Portions of City Blocks 112 & 113, J^-L- 5^1 

Sit, within the Cloverleaf Area, JNorth .Bna Granville Bridge 


The Supervisor ol' Property and Insiirance reports as follows :- 

"Portions of Block 112 and 113, D.L. "^ijl, lyinf within thr Clovrrleaj' area, 
at the North I^nd of tne Granville Street Bridge, are presently leased to 
Leach Holdings Limited for a five year term, January' 1, 1"72, to 
Decejnber 31, 1976, subject to a rental review as oi JviIa- 1, 1'-7)i. 

Negotintionn have been finalized and by letter dated June 17, T?7!i, leach 
Holdings Limited have agreed to a rental increase from $^02.^0 per month to 
$'59.'>.00 per month. 

The Supervisor of Property and Insurance i s of the opinion that the nrorosed 
rental increase represents market rental value. 

It is, 

Ri!;c(M"rMDi';D 

That with respect to the lease of Portions of Blocks 112 .and 113, D.L. b')j1 , 
to I,e'!ch Holdings Limited, the rent for the period July 1, V/7h, to 
December- 1976, be established at, $'^9'^. 00 rer inont.li." 

Zour Board 

RECOMMENDS that the foregoing Recommendation of the Supervisor 
of Property and Insurance be approved. 


2. Lease of Portions of City Blocks 112 & 113, D.L. 5i|l 

Sit, within bhe Cloverleaf Area, Narth End Granville Bridge 

The Supervisor ol' Property and Insurance reports as follows :- 

"Portions of Blocks 112 and 113, D.L. 5^1, lying within the Cloverleaf 
area, at the North end of Granville Street bridge, are presently leased to 
Dominion Varcouv-^r ^lotors Limited for a five year term, January 1, 1972 to 
December 31, 1976, subject to a rental review as ol July 1, 1 9'7Ju 

Negotiations have been finalized and by letter dated June 12, 1'>7h, 
Dominion Vancouver Motors Limited have agreed to a rental increase from 
$502.'=;o per month to $6l5.00 per month. 

The Supervi sor oi' Property and Insurance is oi the onini on that the proposed 
rental increase represents market rental value. 

It is, 

RECOMMENDKD 

That, with resnect to the lease of portions of Blocks 112 and 11^. D.L. S'lil , 
to Dominion V.ancouver Motors Limited, the rent for the period July 1, 1')7)4, 
to December 31, 1976, be established at $6lS',00 per month." 

Your Board 


RECOMMENDS that the foregoing Recommendation of the Supervisor 
of Property and Insurance be approved. 
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3. Lot 70 of 3 to 10, 12, 15, 16, 19, 21 to 32 & 3k, 
Blocks 24 to 29, D.L.'s 330 & 331 
3623 Ellis Avenue 

The Supervisor of Property & Insurance reports as follows :- 

"The above property, Lot 70 of 3 to 10, 12, 15, 16, 19, 21 to 
32 & 34, Blocks 24 to 29, D.L.'s 330 & 331, known as 3623 
Ellis Avenue, which forms part of the overall plan of sub- 
division for the South-East Sector, has been offered for sale 
to the City. This property is one of two remaining private 
holdings required to complete the City's ownership in this 
block. The expanded program of redevelopment in the South- 
East Sector was authorized by City Council on June 21st, 1968. 

These premises comprise a single storey non-basement frame 
dwelling, erected in 1941 on a lot 33' x 188.77', zoned RT-2. 
The dwelling contains 3 rooms, 3 plumbing fixtures, has a 
patent shingle roof, wood shingle exterior, a wood post 
foundation, and heat is supplied by a wood and coal stove. 
Thedwelling is only in fair shape. 

Following negotiations with the owners' representative, they 
are prepared to sell for the sum of $30,000.00, as of June 30th, 
1974, subject to retaining rent-free possession until July 31st, 
1974. These premises are presently rented and it is proposed 
to carry on renting these premises on a month-to-month basis 
until such time that the City is prepared to develop the site. 
It is considered that the above price is fair and equitable and 
represents market value in the area. 

RECOMMENDED that the Supervisor of Property and Insurance be 
authorized to acquire the above property for the sum of 
$30,000.00 on the foregoing basis, chargeable to Code #4902/34 - 
Replotting Purposes." 

Your Board 

RECOMMENDS that the foregoing recommendation of the Supervisor of 
Property and Insurance be approved. 


4. Lots 7 to 9, the South 1^0 feet of Lot 10, Lot "A" 

(Explanatory Plan 5233) and Lots II4. & 15 Except Right 

of Way all in Block 267, D.L. g26 -- I83O West 5th Avenue 

The Supervisor of Property and Insurance reports as follows :- 

"Lots 7 to 9, the South 40 feet of Lot 10, Lot "A" (Explanatory 
Plan 5233) and Lots 14 & 15 Except Right of Way all in Block 
267, D.L. 526, known as 1830 West 5th Avenue, was acquired for 
the Arbutus-Burrard Connector as per Council Resolution of 
July 17th, 1973. 

This property is developed with a two-storey non-basement 
masonry building and occupied by three major tenants. 

One of the tenants occupied 6,000 square feet on the main 
floor known as 1830 West 5th Avenue. The 10 year lease 
on these premises expired on May 31st, 1974 and the tenant 
moved to larger quarters. 

A new tenant, Burrard Design Complex Limited, has asked to 
rent these premises from July 1st, 1974 to December 31st, 
1976, at a monthly rental of $1,250.00 plus payment of tax 
escalation and heat and light. It is noted that one major 
tenant is acting as building manager until December 14th, 

1975 and is responsible for all expenses including taxes. 
Also by letter dated April 23rd, 1974 the City Engineer has 
suggested this property can be leased until December 31st, 

1976 pending a decision re the Kitsilano Area Plan. 

Con L ' J . . . 
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The Supervisor of Property & Insurance is of the opinion 
that the proposed rental represents an economic rental for 
this area and it is, therefore, 

RECOMMENDED that 1830 West 5th Avenue be leased to Burrard 
Design Complex Limited on the foregoing basis with a lease 
drawn to the satisfaction of the Director of Legal Services 
and the Supervisor of Property & insurance . " 


your Board 

RECOMMENDS that the foregoing recommendation of the Supervisor 
of Property and Insurance be approved. 

5- Acquisition for Widening of 37th Avenue 
Between Praser and Inverness Streets 
Lot 19, Block 1+, District Lots 668 - 67O 
^333 Prince Albert Street 

The Supervisor of Property and Insurance reports as follows :- 

"On September ?1, 197I, City Council dealt with the question of whether 
37th Avenue was to remain at 33 feet or ultimately widened to 50 feet. 
City Council recommended a course of action be taken with respect to the 
development of a 50- foot street. In this connection, the above property. 
Lot 19, Block U, District Lots 668 - 67O, known as 5333 Prince Albert Street, 
which is required for the widening of 37th Avenue, has been offered for sale 
by the owner, to the City. 

These nremises comprise a single storey frame dwelling, plus a full basement, 
with a main floor area of 1,026+ square feet, erected in I9II on a lot 
33' X 110', zoned R.S.-l. The dwelling contains h rooms plus a dining area, 5 
plximbing fixtures, has a patent shingle roof, stucco exterior, and heat is 
supplied by an automatic gas-fired furnace. This dwelling has been well 
maintained and is in good condition. There is also a garage at the rear of 
the property. 

Following negotiations with the owner, she is prepared to sell for the sum of 
$U2,500.00 as of June 30, 197U, subject to retaining rent-free possession until 
July 31, I97U. These premises are to be offered for rent when the present 
owner vacates. It is considered that the above price is fair and equitable and 
represents market value in the area. 

RTOOMMENBED: 

THAT the Supervisor of Property and Insurance be authorized to acquire the 
above property for the sum of $U2,500.00 on the foregoing basis, chargeable to 
Code #561/29014 - For Street Widening." 

Your Board 

RECOMMENDS that the foregoing recommendation of the Supervisor of Property and 
Insuramce be approved. 

6. Lease Renewal -- Encroachment 

Area Fronting Sicks' Gapllano Brewery Ltd. 
1550 Burrard Street 


The vSupervisor oi' Property and Insurance reports as follows :- 

"Sicks' Gapilano Brewery Ltd (now Molson Brewery B.C. Ltd) have lensed 
approximately (J,963 sqiiare feet of landscaped area frontinp Burrard Strppt 
for a twenty-on--" year t.erm, March iO, 19S'% bo March 29, 197)i, sub.ject to 
six montlis notice of cancellation at, a rental of .$1.00 per anniuii. The are.' 
is fenced, landscaped and maintained by the Ifssee. 


Gont 'd 
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Clause 6 (cont'd) 

In response to a reouest by Molson Brevxery B.C. Ltd, the City mrineer has 
advised that he concurs with their recuest favouring a twenty-one year 
lease under the same terms as contained in the present lease. It is, 

RECOjvIENDP;!) 

That the area described In a lease dated the 30th day oi ;-;arch, 19^'^, in 
the name of SVks' Oapilano Brewery be leased for a further twenty-ono vear 
term coimnencinf March 30, I97I4, to Molson Brewery B.C. Ltd, subiert tn 'the 
same tenns as contaijied in the nresent agreement,, except that a nOiiiinai siu.i 
of .'5;in.no b(- r'n^r^pd for the term of the lease. 

Your Board 

RECOMMENDS that the foregoing Recommendation of the Supervisor 
of Property and Insurance be approved. 

7. Acquisition for Park Site #10 - Mount Pleasant 
West l\.3 Feet of South Half of East Half Except 
North 10 Feet now lane, of Block lOi;, D.L. 26I|.-A 
Known as L|.07 - ij-ll East S.th Avenue 

The Supervisor of Property and Insurance reports as follows :- 

"The above property. Vest h3 Feet of South ^ of East ^ Except North 10 Feet 
now lane, of Block lOU, District Lot 26U-A, (known as UOT-l+H East 8th Avenue), 
forms part of Park Site #10, which is listed under Table I of Park Site 
Purchases Program 1971-1975 » confirmed by City Council on December 1$, 1970. 
It is noted that this property is the last remaining property to be acquired in 
the Block bounded by Prince Edward Street, 7th Avenue, Guelph Street, and 
8th Avenue. 

These premises comprise a two-storey frame dwelling, plus a full basement, with 
a main floor area of approximately 1,312 sq\iare feet, erected in 19U0 on a 
lot U3' X 122', zoned R.M.-3, The dwelling contains I6 ixjoms, (divided into 
6 rental \mits), 21 plumbing fixtures, has a patent shingle roof, stucco 
exterior, a concrete foundation, and is heated by an automatic-oil-fired hot 
water heating system. This dwelling has been well maintained and is in good 
condition. One rental unit is occupied by the owners and the rest have been 
occupied by tenants on a month-to-month basis. A garage, which is in good 
condition, is located at the rear of the property. 

Following negotiations with the owners' solicitor, they are prepared to sell 
their property to the City on the following basis :- 

(1) Purchase price to be $89,000.00 

(2) City to bear the cost of taxes and water rates for the 
year I97U 

(3) Sale date to be Jvaie 30, I97U. 

(U) Owners to retain rent-free possession until July 31, 197U. 

It is considered that the above settlement price is fair and equitable and 
represents market value in the area. It is proposed to demolish the 
dwelling when vacant in order that the site can be developed for park 
purposes. 

RECOMMENDED: 

THAT the Supervisor of Property and Insuremce be authorized to acquire the 
above property for the sum of $89,000.00 on the foregoing basis, chargeable 
to Code #Ul89/- Park Site #10." 

Your Board 

RECOMMENDS that the foregoing recommendation of the Supervisor of Property and 
Insurance be approved. 
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8, Sale of Lot 25 to 29, Block 76, D.L, I8I 
To Provincial Government 

N/S Keefer Street, Between Heatley & Hawks Avenues 


The Supervisor of Property and Insurance reports as follows :- 

"On December 19, 1972, City Council approved in principle the sale oi' certain 
Gity-owned lands in the Strathcona area on the folloi-ring conditions :- 

1 . Agreement on price satisfactory to City Coimcil. 

2. An agreement being entered into with respect to the Provincial 
Government honouring the normal development permit procedures, 
rezoning, etc. 

3. The Provincial Government by agreement granting an option to the 
City to repurchase if development does not proceed within 18 months 

h. Satisfactory agreement with respect to taxes or grant in lieu oJ 
taxes on these lands when purchased and when improved. 

Among the properties approved for sale were Lots 25 to 29, Block 76, D.L. l8l 
situated on the North Side oi Keefer Street between Hawks and Heatley Avenues 
The sales subsequently were completed with the exception of these five lots 
which were held back pending detemination of their use for park purposes. 

On February 19, 197U, Council instructed that the matter ol selling': these 
five lots to the Provincial Govemmeant be now pursued. 

Negotiations on pui'chase price have now been concluded and the Provincial 
Government is prepared to purchase the five lots for the sum oi $66,000.00. 
This is considered to be fair and equitable. 

It is t.herei'ore, 

RECGW'IENDED 

That Lots 25 to 29, Block 76, D.L. 1 8I , be sold to Her Majesty/ the (Tueen in 
Right oi the Province of British Columbia i'or the sum oi $66,000.00 on the 
folloxjinf: terms and conditions :- 

1 . An agreement being entered into with respect to the Provincial 
GovciTiment honouring tlie normal development permit procedures, 
rezoning, etc. 

2. The l^ovincial Government by agreement granting an option to the 

Hi ty to renurcnase i f development does not proceed within 1 M months 

3. Satisfactory agreement with respect to taxes or grant in lien o.t 
tnxes on these lands when purchased and when improved. 

U. A bulkhead agreement being entered into with respect to the lots 
which are all below street grade." 


Your Board 

RECOMMENDS that the foregoing Recommendation of the Supervisor 
of Property and Insurance be approved, 

9. Pood Management Consultant 

Continental Hotel - Senior Citizens' Residence 

The Supervisor of Property and Insiirance reports as folloirs:- 

"The Continental Hotel together with the Central and Oliver Multi Use Centre 
and the Hard-to-House Facility will be providing a cafeteria style food 
service facility. 

Discussions have been held with the Multi Purpose Centre Advisory Committee 
and, subsequently, with a food service consultant to consider the feasi- 
bility of co-ordinating all three projects by providing a central commissary 
and food preparation centre . 1 ^ 
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Clause 9 (cont'd) 


Because of the differing concepts, hours of operation and menu requirements 
for each project, it is considered unlikely that the central commissary 
would be a satisfactory arrangement. It is recommended, however, that one 
consultant firm should be retained to consider all three operations. 

Following investigations of sevwal consultant firms by both the Advisory 
Committee and the Property and Insurance Office, it was mutually agreed, 
that Canadian Pood Service Management Limited was suitable for this purpose. 
This firm has since been retained by the architect as cons\iltant on the 
Multi Use Centre. 

An amount of $227,000.00 was set aside in the 1974 Supplementary Capital 
Budget for alterations to the Continental Hotel for conversion to a Senior 
Citizens ' Residence . 

It is, 

RECOHMENDED 

Hiat $1,125.00 be appropriated from the above funds, and the Supervisor of 
Property and Insurance be authorized to retain Canadian Pood Service Manage- 
ment Limited, as consultant on the Continental Hotel, at a fee not to exceed 
$1,125.00, chargeable to Account Code 453/1601." 

Your Board 

RECOMMENDS that the foregoing Recommendation of the Supervisor 
of Property and Insurance be approved. 


FOR COUiiCiL ACTION SEE PA<iE(S).....Z.Z^:, 
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CONSIDERATION ! 

1 . Chestnut Street, Adjacent to Vanler Park 
The City Engineer reports as follows: 

"The Mayor's report to Council on the Community Music School for Vanier Park, 
i November 13, 1973, asked the City Engineer to report back on widening of Chestnut 
I Street and on installing an appropriate sidewalk. This had been requested by the 
' residents in the area. 

Chestnut Street north of Greer Avenue is the main access to the Park Board 
Marina, the Museum/Planetarium and the Maritime Museum. Chestnut Street has a 
svibstandard street allowance (4.3 feet). In the original negotiations with the 
Federal Government for the use of this land, 10 feet was obtained off the west side 
of the site to increase the Chestnut Street allowance from 33 feet to 4,3 feet. 

Rather than renegotiate for additional allowance, it is recommended that a 
30 foot pavement width be installed and that parking be prohibited on the park side 
to ensure an adequate clearance for the cars with boat trailers and charter buses 
using this street. The pavement would be offset so a 10 foot boialevard with a 
standard 5 foot sidewalk could be provided on the residential (west) side. This, 
along with minor modifications at Greer Avenue to increase the turning radius and 
offset the direct alignment with Chestnut Street south of Greer Avenue, will provide 
an access route of reasonable standards and help to minimize the use of other streets 
in the area. 

The total cost of the sidewalk, curb and gutter and pavement between Greer 
Avenue and 230 feet north of Ogden Avenue would be approximately $70,000. Such 
iii5)rovements are normally constructed under local improvement procedures with the 
abutting property owners paying for their share of curb and gutter (approximately 
1^,000) and the sidewalk (approximately $1,500). The City would bear the cost of 
the pavement and flankage relief applicable in the project. Funds for the City's 
share of the cost would be made available in the Streets Capital Budget „ 

Council may wish to authorize the City Engineer to initiate the installation 
of pavement and curbs and the sidewalk under the Local Improvement Procedure. 

This matter is submitted to Council for CONSIDEMTION." 


INFORMATION : 

2 . Inaccurate Surveys in Older Residential Areas 


The Director of Legal Services reports as follows: 

"On April 9, 197A City Council passed a resolution whereby 
it was resolved that it request the Provincial Government 
to pass some enabling legislation such as the Quieting 
Titles Act, whereby inaccurate surveys when they cover a 
whole residential block, can remain as they are as most 
of the land involved is City-owned, being streets and 
city boulevards. We have been asked to report on this 
resolution. 

We have looked at the Special Surveys Act, RS 19A8, Chapter 
322, Section 1 and amendments thereto, which provides that 
where any error appears in any or any doubt exists as to the 
accuracy of any existing survey or plan, the Attorney General, 
upon the request of the Council of the Municipality within 
which the land affected is situate, by resolution, undertaking 
to pay the cost of the special survey either directly or by way 
of advance or upon request of two or more registered owners of 
lands affected, may order a special survey of any lands to be 
made by a British Columbia Land Surveyor approved by the 
Surveyor -General, and may require a survey to be made and a 
plan to be prepared in accordance with this Act. 
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Clause 2 cont'd 


The Act also provides that in making a survey it shall be the 
aim of the Surveyor to re-establish as nearly as possible the 
existing survey, but he may depart from existing boundaries in 
order to establish boundaries in agreement with occupation and 
improvements . 

We therefore are of the opinion that no special legislation is 
necessary and that the Special Surveys Act is adequate to deal 
with the situation as it exists in Vancouver." 


The Director of Legal Services submits this matter to Council 
for INFORMATION. 


FOR COUNCIL ACTION SEE PAGE{S) ...Zi'L.- 
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BUILDING & PLANNING MATTERS 

CONSIDERATIONS 


B-4 


1. Proposed Interior Alterations at 535 Homer Street for 
Department of Human Resources 


The City Building Inspector reports as follows: 

"I have an application from Sjogren Construction Ltd. to renovate 
the interior of the above-mentioned building to provide office 
accommodation for the Department of Human Resoiorces. 

This biiilding was previously used by the City of Vancouver as a 
hostel and is now unoccupied. It is a ^-storey, masonry-walled 
structure with heavy timber floors and roof, and is non-conforming 
with respect to the present Building By-law regulations. 

The cost of the conversion is estimated to be approximately $150,000 
and the assessed value of the building is $90,000. Under Section 
l-k'9 of the Building By-law the Building Inspector may permit alter- 
ations to a non- conforming building, provided the cost does not ex- 
ceed the assessed value. The By-law does provide, however, for 
Council to approve alterations and repairs in excess of this value if 
considered desirable. 

Since the proposed office occupancy will tend to improve the fire 
safety of the building compared with its previous use as a hostel, 
I would not be opposed to the interior renovations, subject to the 
applicant obtaining a Development Permit for the change of use." 

The foregoing report is submitted for the CONSIDERATION of 
Coiincil. 


2. Temporary Parking Lot 
151 West 11th Avenue 

A letter has been received from W, Clayton, Pastor of the Metro- 
po3 itan Tabernacle, requesting enforcement action be withheld, 
thus permitting the above site to continue to be used as a tem- 
pKJrary parking lot„ The Director of Permits and Licenses reports 
as f ollov/s : 

The property is situated in an RT-2 Two Family Dwelling District 
and if an application is made for a Development Permit, the Tech- 
nical Planning Board may approve the use as a parking area, but 
only if the site is black-topped and suitably landscaped. 

Reverend Clayton has been advised by letter of the requirements 
of the By-law and of his Right of Appeal as set out in Section 
57.3 of the Vancouver City Charter. Council may wish to instruct 
the Director of Permits and Licenses to: 

(a) Withhold enforcement action until January 30, 1975, as per 
Reverend Clayton's re<iuest. 

(b) Advise l^evcrend Clayton to examine his Right of Appeal tc 
the Board of Variance, 

The foregoing report is submitted for the CONSIDERATION of Council. 

DELEGATION REQUEST if the Council does not see fit to grant 
the Church's application. 

(Copies of the communication from the Metropolitan Tabernacle 
are circulated for the information of Council.) 


1 1 
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DELEGATIONS AND UNFINISHED BUSINESS (cont'd ) 

Delegations in Opposition to Purchase (cont'd) 

Mrs. M. Monteith 

E. Podovinnkof f , 

B. C. Peace Council 

IN SUPPORT OF PURCHASE 


Mr. P,D. Butler, B.C. Field Director 
Canadian League of Rights (brief filed) 

Mr. T.W. Spaetgens 

Committee of Concerned Citizens (brief filed) 

The Council noted that of the communications received on 
this subject, 279 were from individuals in support and 41 from 
individuals opposed and 4 were received from groups in support 
and 20 opposed. 

MOVED by Aid. Adams, 

THAT the request of the Board of Police Commissioners for 
authority to purchase 150 riot sticks be approved. 

(carried) * 

His Worship the Mayor instructed, at the request of Alderman 
Wilson, that copies of all communications and briefs on file 
with the City Clerk be forwarded to the Director of Social 
Planning/Community Development. 

Following Council debate on the motion. Alderman Calder 
withdrew from the meeting to 'pair off' Alderman Broome who was 
absent and whose views it was stated were in favour of the purchase 
of this equipment 

A recorded vote was requested on the motion of Alderman Adams 
and the record, therefore, is as follows: 

FOR THE MOTION AGAINST THE MOTION 

Alderman Sweeney Alderman Phillips 
Alderman Wilson Alderman Rankin 
Alderman Bird Alderman Linnell 
His Worship the Mayor 

Alderman Adams Alderman Hardwick (did not 

vote and therefore was 
recorded in the negative) 

The motion was declared, - CARRIED* 


During consideration of the foregoing matter a short recess 
was observed at 4:00 p.m. following which debate continued and 
after the decision was made, a further short recess was observed 
at approximately 4:45 p.m. 
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RECOMMENDATION 

3 . Interim Rezonin^ of the Kitsilano RM-3A District 

The Director of Planning reports as follows: 

"Since March 19, 1974, the local area planning program has been operating 
in the Kitsilano community. A site office has been established at 
2384 West Fourth Avenue. The committee that has been established by 
Vancouver City Council has met twice and is beginning to develop a program 
of planning for the future development of the Kitsilano community. 

X. The Kitsilano Planning Committee Recommendation 

The Kitsilano Citizens Planning Committee has examined the present trend 
in development occuring in the area under the terms of reference esta- 
blished by City Council on March 19, 1974: 

"the community will have a meaningful role in planning for the areas 
future and in dealing with current planning issues." 

and 

"matters such as rezonings, development permits, conditional uses, 
recreation facilities, open space areas, parking, traffic, housing, 
are all matters that are of proper concern to the community..." 

and 

"to consider and bring in recommendation on final zoning for the 
Kitsilano area." 


In light of this framework, they have requested that the Director of 
Planning apply to rezone all of the presently zoned RM-3A area: 1) north 
of Fourth Avenue to the waterfront and bounded by approximately Burrard 
to Larch; and 2) south of Fourth to Broadway and bounded by approximately 
Burrard and Vine; to RT-2 two-family dwelling district. (Appendix 1) 
The committee felt that the rezoning should be regarded by all concerned 
as an interim step until the development of an area plan is complete. The 
committee hopes that this will be complete in about six months time. 

The committee expressed the view: 

A. That the present trend in condominium development is not providing 
moderately priced rental accommodation. At this time it is felt 

by the members that this area of Kitsilano should be primarily rental 
units . 

B. That the final plan and zoning of the area may encourage a different 
type of development than is occuring now. If a large number of 
three-storey condominiums are built before the plan is complete, 
other options such as high-rises, townhouses and other forms of low- 
density apartments would be precluded. 

C. That the danger of a drastic change in the type of people in the 
area could occur through this form of development. It is not known 
who we should be planning for at this time. Until this is determined 
we should maintain the social character of Kitsilano. 

D. The RT-2 holding action will be for a relatively short period of time 
and will not seriously affect the future quality of the area. The 
benefit to the community is worth the delay. 

This decision was agreed upon at the Committee Meeting on 
June 12, 1974, by the representatives of the: 

a) Kitsilano Community Centre Association 

b) Kitsilano Area Resources Association 

c) Kitsilano Neighbourhood House 

d) Point Grey Road (North Side) and Cameron Avenue Ratepayers Association 

e) West Broadway Citizens Committee 

f) Kitsilano Ratepayers Association 

g) The representative of the Chamber of Commerce was also contacted 
and supports the proposal . 

II. Need for an Interim Zoning 

In the apartment areas referred to, approximately 160 acres are presently 
zoned for medium-density multiple use (RM-3A) . On January 1, 1974 the 
development situation in the area was as follows: 

Cont'd . . . 
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Clause #3 continued : 

Apartment Total Percentage 

Developed acres Net Acres Developed as Apts. 

North Apartment Area 55.20 90.33 61% 

South Apartment Area 25.58 69.76 37% 

TOTAL 80.78 160.09 50% 
(See Appendix 2) 


However, since January 1st, an additonal eleven applications for the 
construction of multiple-family units has occurred. From recent development 
trends it is expected that these units will be developed as condominiums. 

This apartment area is approximately one-sixth of the Kitsilano local area. 
Of this, approximately fifty percent is undeveloped at the present 
time, therefore any rezoning action would involve only one-twelfth of the 
Kitsilano local area. 

A. Loss of Development Options for the Future of the Community 

An increase in the number of apartments (rental and owned) that could 
occur in the near future in Kitsilano is believed to be undesirable. 
City Council has requested that an implementation scheme for the 
Kitsilano Area Plan be completed by January 13, 1975. However, with 
the increasing number of apartments that may occur in the area before 
a final implementation scheme is devised, alternative options for the 
future of the area may be lost. This would reduce the impact of any 
new form of development that could occur in the area as a result of 
the plan. 

The present form of development has been criticized as creating a 
neighbourhood that is uniform and monotonous from both a design and 
social point of view. 

An aspect of Kitsilano that appears desirable to strengthen is its 
design and social diversity; however, the continuation of the form 
of the three-storey development that is now occuring is jeopardizing 
this. This is especially significant, when it is realized that this 
apartment area is a parcel of sixty square blocks. 

III. Effect of the Rezoning 

A. The interim rezoning will of course, have a negative effect on the 
construction of multi-unit developments for at least the next six 
months . 

B. This temporary "stop-gap" method will allow the development of a 
zoning, along with other implementation programs, that will produce 
a better overall community environment. 

C. An intermediate positive effect with respect to housing will be the 
retention of dwelling units in conversions and older homes. This 
housing provides accomodation for lower income families and senior 
citizens, among others. Of course this is not a long term solution 
to the problem. A program of providing reasonable priced housing 
through public sponsored programs will be investigated through the 
area planning program. 

IV. Interim Rezoning of January 31, 1974 

City Council previously adopted an interim rezoning in Kitsilano on 
January 31, 1974. This lowered the allowable height of buildings in the 
apartment area to 35 feet from 120 feet. The purpose of this rezoning 
was to maintain a similar holding action on development until the comple- 
tion of an area plan. 

However, with the increasing number of condominiums that may be occurring 

in the area, this rezoning which established a height limit is not 

believed to be effective in maintaining options for the future of Kitsilano. 

V. RT-2 Zone 

An interim zoning of this area to RT-2 will allow improvements and 
alterations to the existing multi-family units to occur as an outright 
use. At tlie same time new construction of apartments under RM-3A 
regulations (rental and owned) will be prohibited. 

Cont'd . . • 
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Clause #3 continued ; 

The Director of City Planning believes that the best way to preserve 
the options for the future of the conununity is to rezone the area 
on an interim basis. It is therefore RECOMMENDED: 

The Director of Planning be instructed to apply for rezoning 
of all RM-3A (multiple-family) zoned lands to RT-2 (two family 
district) all lands bounded by approximately Burrard to Larch; 
and the waterfront to Broadway and that this application be 
referred directly to a Public Hearing after report from the 
Technical Planning Board and the City Planning Commission. 


I 


FOR COL'NCIl. ACTICri SEE PAGE(S) ...ZZ.Z........ 
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(FIRE - 1) 


FIRE AND TRAFFIC MATTERS 



RECOMiyLENDATION 

1 . Additional Bus Stop on Davie Street at Penman Street 


The City Engineer reports as follows: 

"Elimination of throiigh traffic west of Denman Street as a restilt of the 
West End Project has increased traffic oh Denman itself, and accordingly parking 
has been removed from the east side of the street and some loading restricted on 
the west side. To further in^jrove this situation, the two bus layover points on 
the east and west sides of Denman Street, south of Pendrell Street are being 
moved to the north and south sides of Davie Street east of Dennan Street. 

There is already a bus stop on the north side of Davie Street at this 
location, but it will now be necessary to establish a bus stop on the south side 
of Davie Street, east of Denman Street to provide this laypoint. 

Accordingly, it is RECOMMENDED that a bus stop be established on the south 
side of Davie Street east of Denman Street." 


2. Regulation of Granville Transitwav 

The City Engineer reports as follows: 

"This report recommends regulations to allow restricted use of the Granville 
Mall/Transitway by taxis and commercial vehicles, and to permit use of the 
transitway by pedestrians. 

PEDESTR lANS 

With regard to pedestrian control the Mall design incorporates only the 
existing pedestrian traffic signals at all intersections. Mid-block pedestrian 
signals were originally provided on the Nicollet Mall in Minneapolis but their 
use has been discontinued. The experience in that City was that with a narrow 
24 foot pavement pedestrians completely ignore mid-block signals but jaywalking 
has not caused serious conflict with the buses. 

Therefore, your officials feel that jaywalking may be permitted on the Mall/ 
« Transitway, but the onus should be on pedestrians to yield right-of-way to buses. 

USE OF THE TRANS TTWAY 

The Mall Committee and Consultant report to Council of September 25, 1973 
indicated that for the sake of pedestrian amenity and unimpeded bus service, 
all vehicular traffic would be banned from the Granville Mall/Transitway except 
for taxis and some commercial vehicles servicing businesses without any alternative 
access . 


Even with relatively unrestricted taxi usage, thp act u;il numbor of taxis 
using the Transitway at a particular mom«'nt will be relatively small whilf 
providing essential transportation services for tourists, hotel pations, t h<> 
sick and the crippled. 

However, it would take only a small number of vehicles to delay luises when 
taxis stop to pick up passengers, or upset bus loadings by ge'ting cmght between 
two buses at a bus stop. Considerable delays may also be experienced if a 
taxi blocks the bus lane while the driver is making change when dropping off 
passengers, or when the taxi must wait to pick up a call. 

Therefore, bearing these considerations in mind, all passenger loading and 
unloading must be done in the quickest possible manner, and taxis must pull up 
into the pedestrian area (mountable curbs) sufficiently for the buses to f.et 
around them. The transitway must not be used as the waiting area for passenger- 
pick ups. 


TAXTS 


cent ' d . . 
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Clause No. 2 continued 

Overtaking of vehicles moving in the same direction should be prohibited on 
the Transitway for safety and to discourage unnecessary taxi usage of the Mall. 

To eliminate delays to transit from turning vehicles, taxis should be only 
allowed to make the following movements: 

(a) enter via either end of the Transitway or at Smithe, Robson or EHinsmuir 
Streets; 

(b) exit Transitway via Granville Street (no turnoffs permitted between 
Nelson and Hastings Streets, including these streets). 

Only taxis with passengers to drop off, or with prearranged pickups, should 
be permitted on the Transitway. 

SERVICE VEHICLES 

The blocks along Granville are approximately 500 feet long. Those businesses 
without rear access and more than 150 feet from a cross-street may be permitted 
commercial loading privileges from the Mall without causing significant delay to 
buses or interference with pedestrian amenity if commercial vehicles are restricted t 

(a) a gross vehicle weight of less than 5 tons (10,000 pounds); 

(b) use of the Mall /Transitway during the hours 1:00 a.m. to 6:00 a.m. and 9:00 a.m 
to 11 :00 a.m; 

(c) servicing only those businesses permitted Mall loading; 

(d) loading only where vehicles pull up on the sidewalk sufficiently for 
buses on the Transitway to pass easily; 

(e) the following movements :- 

(i) enter via either end of the Transitway or at Smithe, Robson or 
Dunsmuir Streets; 

(ii) exit Transitway via Granville Street (no turn offs permitted between 
Nelson and Hastings Streets, including these streets). 

On the basis set out above, businesses on the Granville Mall may apply 
through the trucking agency to the City Engineer for a Mall service letter of 
permit for each truck. This permit would be on a continuing basis and would be 
renewed annually. This permit could also be made out for a single trip if 
appropriate. The permit would be obtained by the driver of the truck. 

EMERGENCY VEHICLES 

The general exemption of emergency vehicles from the provisions of the 
Street and Traffic By-Law should also apply to the Mall/Transitway . 

SPECIAL SITUATIONS 

From time to time, oversized commercial vehicles may be required to use the 
Mall to transport large pieces of goods, etc. to and from the establishments along 
the Mall. Such activities will be permitted as long as they do not interfere with 
the buses and the pedestrian amenity of the area, ( in general, under a single trip 
permit between the hours of 1:00 a.m. to 6:00 a.m. and between 9:00 a.m. and 11:00 
a.m. daily, on the condition that these vehicles have origins or destinations along 
the Mall). Special permits would have to be obtained from the Engineering Depart- 
ment to permit these trucking activities; any other special circumstances could also 
be met by issue of a special permit. 

RECOMMENDATIONS 

It is RECOMMENDED that: 

(a) Pedestrians be required to yield the right-of-way to buses between inter- 
sections on the Transitway, but otherwise be allowed unrestricted crossing 
except at intersections controlled by traffic signals. 

(b) Overtaking of vehicles moving in the same direction be prohibited on Lho 
Transitway . 


cont ' d . . . . 
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Departmental Report, July 5, 1974 (FIRE - 3) 

Clause No. 2 continued 


(c) Taxis and service vehicles be prohibited from entering the Transitway except 
via either end or at Smithe, Robson and Dunsmuir Streets. 

(d) Only taxis with passengers to drop off, or with prearranged pickups be 
permitted on the Mall. 

(e) Taxi passenger and commercial vehicle loadings and unloadings be performed 
in the quickest possible manner by pulling up over the mountable curb and 
clearing the Transitway as far as practically possible to allow bus 
traffic to pass. 

(f) Taxis and service vehicles be prohibited from turning off or exiting from 
the Transitway i.e. may exit only by going straight through the intersection 

at the end of the transitway. 

(g) 

Commercial vehicles with a gross vehicle weight of more than 5 tons 
(10,000 pounds) be prohibited from using the Mall /Transitway except under 
special permit as noted below. 

(h) Service vehicles be prohibited from the Mall /Transitway except during the 
following hours: 9:00 a.m. to 11:00 a.m. 

1:00 a.m. to 6:00 a.m. 

(i) Service vehicles be prohibited from the Mall /Transitway except to service 
those businesses with a letter of permit from the City Engineer. 

(j) Letters of permit for Mall service be granted only to those businesses 
located more than 150 feet from a cross-street, and without rear access . 

(k) Oversize commercial vehicles may be allowed on the Mall/Transitway between 
the hours of 1:00 a.m. to 6:00 a.m. and 9:00 a.m. to 11:00 a.m. provided 
special single trip permits have previously been obtained from the City 
Engineer for these trucking activities. 

(l) The Corporation Counsel be requested to prepare a by-law to effect the 
above proposals for Granville Mall traffic regulations." 


FOR coufrr see page(S)..ZZS 
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Department Report, July 5, 1974 (FINANCE - 1) 

FINANCE MATTERS 


RE COmENDAT ION 

1 . Estate of Major J. S. Matthews, Deceased 

The Director of Legal Services reports as follows: 

"In March, 1973, an agreement was concluded between the 
Province of British Columbia, the City of Vancouver, and 
the Executors of the Estate of Major Matthews with respect 
to the disposition of much archival material in his 
possession . 

The Executors have also been holding three bank accounts 
which Major Matthews used for archival purposes, totalling 
$2,363.10. They propose turning these over to the City 
pursuant to an agreement to use the funds for archival 
purposes and agreeing to indemnify the Executors if any 
other claimant comes forward. 

The proposals seem reasonable and I RECOMMEND: 

a) the funds be accepted for Archival purposes; 

b) the City Clerk and Archivist be authorized to 
expend from these funds in accordance with the 
agreement to be executed; 

c) the Mayor and the City Clerk be authorized to sign 
and seal the said agreement. 


FOR COL'fJCiL AC:m SEE PAGEfS) ...ZI^ 
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PLANNING AND ENGINEERING DEPARTMENTS 

3 July, 1974. 

TO: Vancouver City Council 
CONSIDERATION AND RECOMMENDATION 

Water Street Beautif ication Program 

The Director of Planning and the City Engineer report as follows: 
"I. BACKGROUND 

On August 28, 1973, City Council resolved that the beautif ication 
of Water Street from Carrall Street to Cordova Street should proceed as 
one project as soon as possible. 

Since that time, a number of meetings have been held among the Water 
Street Property Owners, B.C. Hydro, B.C. Telephone and City Staff to 
resolve the various problems associated with the Beautif icat ion Program. 
The major problems were: 

Underground ing of existing utilities on Water Street. 
Conversion of existing electrical services within the 
buildings to be compatible with the new underground 
distribution system. 

Reduction of the Water Street roadway from four to two 
1 anes. 

Adjustments to existing commercial loading facilities. 
Development of a rear access lane servicing the buildings 
to the north of Water Street. 

These problems have been satisfactorily resolved and the Beautificat- 
ion Program is now ready for the start of the appropriate Local Improvement 
procedures . 

II. PRESENT STATUS 
A. Design 

The design of the Water Street Beautif ication is now complete. 
Improvements to Water Street will be compatible with those in Maple 
Tree Square with brick sidewalks, trees, ornamental lighting, 
bollards, and miscellaneous street furniture. The roadbed will be 
reduced to two lanes, eliminating all on-street parking, and will be 
surfaced with concrete interlocking blocks. 

Turning lanes, loading bays and drop off bays have been pro- 
vided where required (See Appendix A). 

Reduction of the roadbed will necessitate the development of 
an access lane to the north of Water Street. The City has been 
negotiating with Marathon Realty for the land required for this lane. 
Agreement in principle has been reached for a lease which will be 
including the following general terms: 

Duration of 99 years. 
Rent of $1.00 per year. 
Payment of taxes by City. 

This lease will be the subject of a separate report to Council. 

Overhead Utilities (Hydro and Telephone lines) will be replaced 
by a new underground distribution system. 

The beautif ication design has been developed by City Staff in 
consultation with the property owners and the utility companies, and 
is acceptable to the Property Owners' Committee. 
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B. Cost Sharing 

The Water Street Beautif ication Program is to be undertaken 
through two local improvement procedures: 

1. Surface Works Project, and 

2. Utilities Underground ing Project. 

The cost sharing formulas for local improvements vary depending 
on the type of work being done. The cost sharing on past beaut if ica- 
tion projects had been based on a combination of the established 
sharings for component parts (sidewalks, lighting, etc.) along with 
a certain amount of ad hoc logic. This has resulted in the costs 
being shared roughly 1/3 City and 2/3 Property Owners. For this 
reason, the 1/3 - 2/3 split has come to be used in producing the 
initial estimates of the City's and the Property Owners' costs. 

A meeting on the Water Street Project was held on June 3, 1974 
between Planning, Engineering and the Property Owners. At that 
meeting, the property owners resolved that they endorse this 1/3 - 
2/3 split for the Surface Work Local Improvement as being a fair 
reflection of the proportioned benefit of the Beautif ication Program 
derived by the property owners on one hand, and the people of Vancouver 
on the other. 

In addition, the property owners resolved that their share of the 
Surface Work cost be divided among themselves solely on the basis of 
their Water Street footage. There would be no assessment on the side 
streets and no adjustment for frontage, etc. The basis for this 
method of assessment is that the benefit derived by the properties on 
Water Street is general and comprehensive, and is not necessarily 
assessable by virtue of the peculiarities of any specific property. 


C. Costs 

The estimated costs for the Water Street Beaut if icat ion Program 

are: 

1. Underground ing Project $ 750,000 

2. Surface Work Project $1,411,000 

$2,161,000 

D. Source of Funds 


The Surface Work Project will be financed with monies from the 
property owners and the City, Provincial, and Federal Governments. 

The arrangements which were made with the Provincial and Federal 
Governments in 1971 were for contributions of $35,000 per year each for 
a period of 5 years. This was in recognition of the fact that the area 
was designated as an historic area and was on the basis that the City 
also provided a matching contribution. The arrangement was never 
finally worked out as a formal agreement and only one Federal contribut- 
ion and two Provincial contributions have been received. In the cases 
of both the Provincial and Federal contributions diversions from their 
Strathcona allocation will probably be necessary to complete the 
arrangement and there are ample funds available without affecting other 
projects such as Britannia and N.I. P. Discussions are under way both 
with the Province and C.M.H.C. to up-date and complete the arrangement. 
This will probably require a further report to Council. 

There are two ways of applying the contributions from the Senior 
governments : 

a) The first alternative involves applying the senior governments' 
contributions against the total costs of the project. This has 
the effect of dividing the senior governments' contributions 
between the property owners and the City by the 1/3 - 2/3 split, 
resulting in financial relief to each party in proportion to 
its commitment to the project. 

b) The second alternative involves applying the senior government 
contributions against the City's costs of the project. All 
financial relief, therefore, accrues to the City at large. 

Alternative Funding For the Surface Work Project 

Without 

Senior Alter- Alter- 

Government native a) native b) 

Property Owners $ 941,000 $ 754,000 $ 941,000 

City $ 470,000 $ 377,000 $ 190,000 

Senior Governments $ - $ 280,000 $ 280,000 

TOTAL ?1, 411, OOP $1,411,000 $1,411,000 
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There are no completely related precedents for one alternative 
over the other, for example. 

The Federal /Provincial contribution to Maple Tree Square was 
applied entirely against the City cost because there was no property 
owners share in this case. 

In the Strathcona Rehabilitation Project, the Senior Government 
contributions were applied against the total local improvements so 
that the Property Owners' and City's shares were reduced proport- 
ionally. 

Tn the other Urban Renewal Projects (which were in multiple 
dwelling and business areas) the Property Owners were given partial 
relief but not to the full proportion. 

Senior Government contributions under the Winter Works Incentive 
Program, the Municipal Development and Loan Act and the Winter 
Capital Projects Fund (with one early exception) have been applied 
entirely against the City's share of Local Improvements. 

On the above basis, since Federal/Provincial contributions are 
directed specifically to the Gastown/Chinatown historic area it 
would not be inappropriate to apply contributions for the Water 
Street project against the total cost of the project, rather than 
just against the City's share. 

Under alternative a) beautif ication funds required are: 

$128,250 presently allocated to Water Street. 

$178,750 presently unallocated. 

" $ 70 000 from unexpended Urban Renewal funds 

$377,000 Total City share 


There is approximately $100,000 of Urban Renewal funds pre- 
viously allocated to the Strathcona project which will not be 
required. It is recommended that $70,000 of these unused funds 
be diverted to this beautif ication project to complete the 
necessary funding under alternative (a) . A two-thirds vote of 
Council is required to approve the diversion by-law. 

If the first alternative is chosen. Water Street will require 
its own allocation, the whole of the unallocated balance and still 
require an additional $70,000. It would thus exhaust the capital 
funds for Beautif ication except the $150,000 presently allocated 
to West Broadway (which will probably be sufficient to do the job) 
and the $103,000 presently allocated to Chinatown (which will merely 
permit a token start). 

If alternative b) is chosen. Water Street can be covered by its 
own allocation plus $61,750 of the $178,750 unallocated amount. 
Therefore, $117,000 of the unallocated amount would still be available 
for Chinatown or other projects. 

The Director of Planning and City Engineer make no specific 
recommendations on the alternative funding arrangements. 

The underground ing project will be financed under the Provincial 
Power and Telephone Line Beautif ication Fund Act. The cost sharing 
is : 

Province $250,000 

Utility Companies $250,000 

City (From Supplementary 

Capital Budget) $160,000 

Property Owners $ 90,000 

TOTAL $750,000 

E. Implementation Schedule 

The present Water Street Beautif ication schedule (see Appendix C) 
was developed to allow for the major construction being completed by 
May ^0. 1975. This would minimize any disruption due to street work 
during the summer season when the area is most heavily used. 


Regular Council, June 23, 1970 . , .JUN 1970 

COMMUNICATIONS OR PETITIONS (cont'd ) 

8. Community Picnic: 

Vancouver Inner-City Service Project 

His Worship the Mayor presented a communication dated 
June 23, 1970, from the Vancouver Inner-City Service Project 
advising of a community picnic sponsored with the Fairview 
Slopes Ratepayers and Tenants Association between the hours 
of 12 noon and 9:00 p.m., on July 1st, for residents of the 
Fairview slopes. In this regard the request is made for 
permission to use the undeveloped City right-of-way on Spruce 
Street between 6th and 7th Avenues. 

MOVED by Aid. Wilson, 

THAT permission be granted as requested, subject to the 
requirements of the City Engineer. 

- CARRIED 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Finance Matters 

(1) Crystal Pool Replacement: 

1971-75 Capital Program (Clause 2 ) 

The Board of Administration submitted report of the Director 
of Finance pointing out the Council, on June 9th, approved the 
Park Board's request for an advance of a $45,000 expenditure 
under the 1971-75 Five-Year Plan in order that immediate action 
may be taken to choose an architect in respect of replacement 
of the Crystal Pool. The Council added two conditions, i.e. 
the site for the pool replacement to be discussed in due course 
with the Council and the Director of Finance to report on the 
method of advance financing for the $45,000. The recommendation 
is made that the source of funds for these architect's fees be 
an advance against the 1971-75 Five-Year Plan funds. 

MOVED by Aid. Adams, 

THAT the source of funds be as recommended by the Director 
of Finance; 

FURTHER the Park Board be advised that approval of funds for 
planning and replacement of Crystal Pool does not give this 
project any priority and that calling for tenders and contracts 
will depend on the order of priorities placed by Council for the 
many City needs to be met from borrowed funds, as there is no 
certainty of the availability of such funds on terms that can be 
acceptable, 

- CARRIED 

(ii) Grant: Laurel House Society (Clause 3) 

The Board of Administration submitted request of the Laurel 
House Society for a grant in the amount of $3,300. The opportunity 
to appear as a delegation is requested. The Council noted, however, 
that this organization had appeared before the Finance Committee 
earlier in the year. 

MOVED by Aid. Adams, 

THAT no further action be taken on this application, 

- CARRIED 


1 J. b 
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Accordingly, the schedule shows the following construction sequence: 

B.C. Telephone civil work from late August to mid November, 1974. 
North Lane improvements during October, 1974. 
- * Christmas break from mid-November, 1974 to mid-January, 1975. 
B.C. Hydro civic work from mid-January to mid-April, 1975. 
City street work from mid-March to late May, 1975. 
B.C. Hydro electrical wiring, any remaining brick work, and 
tree planting from late May to early September, 1975. 

'■(Restriction on construction on downtown City streets within this period 

The property owners expressed some concern at the June 3rd 
meeting over the fact that this schedule shows the formal undertaking 
of the two local improvement procedures about two months apart - the 
Underground ing Project in August and the Surface Work Project in 
October. They are concerned that when the utilities Underground ing 
Project is approved, they could have no assurance that thw Surface 
Work Project would be approved by the City two months later. 
Accordingly, the property owners resolved that the Surface Work 
Project local improvement be advanced by 'Special Grounds* so its 
approval would coincide with that of the Underground ing Project local 
improvement . 

Under this procedure Council can undertake the Surface Works 
Project without any formal Local Improvement notices being mailed 
and without any formal return (petitions for, or, or objections 
against) from the property owners. This will enable the Surface Work 
local improvement to coincide with the Underground ing local improve- 
ment, but will not shorten the project nor advance the completion 
date. 

The property owners intend to make representation to Council to 
have the Surface Project undertaken on 'Special Grounds'. 

This procedure will require eight affirmative votes of Council 
for approval. 

III. CONSIDERATION 

Council is asked to Consider: 

a) The alternatives for applying the Federal /Provincial 
contributions to the surface work project: 

(1) Alternative (a) - applying Federal /Provincial contributions 
to total project cost. 

(2) Alternative (b) - applying Federal /Provincial contributions 
to City's share of project. 

b) Advancing the Surface Work Project local improvement by 
'Special Grounds' upon representation from the property owners. 

IV. RECOMMENDATIONS 

The Director of Planning and the City Engineer RECOMMEND: 

A) THAT the design be approved as shown. 

B) THAT the cost-sharing on the Water Street Beautif ication - Surface 
Works Project be 

two-thirds (2/3) by the property owners; 
one-third (1/3) by the City. 

C) THAT the property owners' share be assessed on the basis of their 
footage along Water Street. 

D) THAT the Director of Legal Services be requested to bring 
forward the necessary By-law to implement B) , C) and E) if 
required and to reflect Council's decision in the matter of 
applying the Senior Government contributions. 
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THAT if Council choose alternative (a) for applying the Federal/ 
Provincial contribution (that is against the total cost of the 
project) the $70,000 required be diverted from unexpended Urban 
Renewal funds. 

THAT should Council wish the Surface Work local improvement to 
proceed by 'Special Grounds' the Director of Legal Services be 
instructed to bring forward the necessary formal resolution," 


FOR COUNCiL AClOn SEE ?&G^S)..Ik£:. 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON CIVIC DEVELOPMENT 


June 13, 1974 

A meeting of the Standing Committee of Council on Civic Development was 
held in the #1 Committee Room, third floor. City Hall, on Thursday, 
June 13, 1974, at approximately 9:30 a.m. 

PRESENT: Alderman Hardwick (Chairman) 

Alderman Massey 
Mayor Phillips 

ABSENT: Alderman Bowers 

Alderman Pendakur 

CLERK : M. Cross 


INFORMATION 


1. Langara 

Representatives of the Langara Citizens' Committee requested to 
meet with the Committee to provide a progress report. Those 
present were: 

Mr. Paul Pulle 
Dr. J. J. Denholm 
Mrs. Helen Moran 
Mr. Waisman 
Mr. L. Oates 

A brochure printed for the Public Meeting to be held on Wednesday, 
June 19, 1974, at the Langara Campus, was distributed at the 
meeting. 

The Mayor pointed out that the City purchased the remaining 
66 acres of the Langara Glolf CoTirse from Marathon Realty to 
prevent 66 acres of housing. The City now has to recover the 
$4-5 million by November. One of the ways would be to lease 
approximately 20 acres for housing with the remaining for 
recreational facilities. The City would be prepared to sell any, 
or all of the land to the College for their purposes. He advised 
that he had just turned down a request from the College for a 
further extension of time for them to advise the City on their 
needs. 

Mr. I'/aisman advised that the Langara Citizens' Committee favours 
the 20 acres being left in "green, open space", but if housing 
was inevitable the plan of development which had been developed in 
conjunction with the citizens had agreement in principle. 

The Public Meeting to be held on June 19th was discussed. It was 
felt that Alderman Harcourt, Deputy Mayor, should be requested to 
attend. 

Mr. Pulle discussed a niomber of questions he had with respect to 
terms of reference for Selection of a developer. 

With respect to the Public Hearing, the timing would be approval 
in principle of the development plan by Council in mid July with 
referral to Public Hearing in late August or early September. 

RESOLVED 

THAT the delegation of the Langara Citizens' Committee 
be received. 

The meeting adjourned at approximately 11:00 a.m. 


FOR COUNCIL ACT'ON SEE PACE(S) 


PART REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON SOCIAL SERVICES 


June 20, 1974 


A meeting of the Standing Committee of Council on Social Services 
was held in the No.l Committee Room, third floor. City Hall, on 
Thursday, June 20, 1974, at approximately 1:30 p.m. 


PRESENT: Alderman Rankin (Chairman) 

Alderman Gibson 

Alderman Marzari (Items 3 to 3 only) 
ABSENT : Alderman Hardwick (Civic Business) 

CLERK : H. Dickson 


INFORMATION 

1. St. Michael's Day Care - 409 East Broadway 

The Committee had before it for discussion the attached report 
of the Building Inspector which sets forth alterations which 
must be made by the church to permit the Day Care Centre now 
using the main floor to also use the second floor. 

Rev. W. Hillary told the Committee the church authorities a 
year ago permitted the Day Care Centre to use the main floor 
only and that the church is opposed to any alterations which 
would permit use of the second floor by the Day Care Centre. 
He said the church is opposed regardless of the source of 
funds for the alterations. 

He offered an alternate additional area for the day care 
operation. He said an area of 20' x 30' on the ground 
floor is available to the day care operators, but some work 
may be required to this area. 

Following discussion it was 

RESOLVED 

THAT the Fire Marshal, City Building Inspector, 
and Paul Murphy of Day Care Information Centre inspect 
the 20' X 30' area on the groiind floor and prepare a 
cost report on what changes are necessary to permit the 
Day Care Centre to use this area; such report to be 
presented to the Social Services Committee. 


2. West End Community Centre - Day Care Facility 

At the Committee's request, representatives of the West End 
Community Centre Association and West End Community Centre 
Architect, Joe Wai, appeared before the Committee to discuss 
this item. 


cont'd 
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Part Report to Coimcil 

Standing Cornmittee of Council on Social Services 2 

June 20, 1974 


Clause No. 2 continued 


The Chairman read a letter from Commissioner May Brown, Acting 
Park Board Chairman, -which explained the Park Board Commissioners 
were not in attendance at the meeting because the Board feels 
this item should be handled by the Gommimity Affairs Committee 
of the Park Board. (Copy of letter attached. ) 

Concern had been expressed by Paul Murphy of Day Care Information 
Centre that space to accommodate two day care units of 25 children 
each has not been allocated in the Community Centre. 

Architect Joe Wai explained planning the Community Centre and 
senior citizens' complex has been extremely difficult with 
three levels of government, the Park Board, Library Board, 
School Board and various community organizations involved. 
He said as he remembers the commimity organizations requested 
day care space for 50 children in the building. Provincial 
regulations require 30 sq. ft. per child and this was provided, 
but it was later learned kitchen and washroom space must be 
subtracted from this leaving space for only 25 children. 

Cathy Overton of the West End Comm-unity Centre Association said she 
herself has been campaigning for day care, but that other 
members of the Association Board are not so inclined. 

During discussion the Committee pointed out that talks were 
held before the building was started and before the association 
was formed and that directions for day care capacity of 50 children 
were issued. 

Paul Murphy of Day Care Information Centre said surveys in the West 
End indicate the need exists for group day care and the Department 
of Recreation and Conservation recommends 50 children be accommo- 
dated in day care at the West End Community Centre. 

Architect Joe Wai explained that to provide for 50 children, space 
for the additional twenty-five must be provided in another area 
of the building and this would require drastic changes to the 
building, now under construciton. 

The Committee noted the Community Centre is in the hands of the 
Park Board and that while the Committee hesitates to interfere 
it was unfortunate Board members chose not to attend this meeting. 

It was RESOLVED 

THAT the Committee receive the submission from Architect 
Joe Wai and members of the West End Community Centre 
Association and indicate to the Park Board it is the 
understanding of the Social Services Committee that 
day care facilities for 50 children are to be provided 
in the West End Community Centre. 


3 • Lefeaux House - 975 Lagoon Drive - Day Care Centre 

The Committee had before it for consideration reports dated 
June 4, 1974, from the City Health Department, copy of which is 
attached, setting forth what is required for this building to be 
used as a day care centre. 


cont'd .. 
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Part Report to Coiincil 

Standing Committee of Council on Social Services 3 

June 20, 1974 


Clause No. 3 continued 


The Committee was presented a brief, copy of which is attached, 
by persons planning to operate day care in this building which 
sets forth their objections to certain City requirements. They 
estimated alterations required by the City would cost $45 > 000, 
while the alterations they are prepared to carry out would cost 
$3S,000. 

Cost, however, is not their primary objection to the alterations 
but rather a desire to retain the homelike atmosphere. 

Mr. D. A. Matheson, City Building Inspector, stated that day 
care centres are considered as institutions under the National 
Building Code and that requirements numbered 1, 2, 6 and 7 in 
the inspection report are clear requirements of the National 
Building Code. 

Following discussion it was 

RESOLVED 

THAT the applicants for a day care centre at Lefeaux 
House, 975 Lagoon Drive, meet with the City Building, 
Fire and Health Inspectors to discuss whether any of the 
City's requirements for the building to be used as a day 
care centre can be relaxed and that conclusions of this 
discussion be reported back to the Social Services Committee. 


4. Shaughnessv Lodge - 129^ West 10th Avenue - Rent Increases 

At the request of the Committee, Mrs. W. Stroshin, owner, appeared 
with a spokesman to answer allegations brought forward by 
Vancouver Tenants Council of rent increases in excess of the 
limit set by the Rent Stabilization Act. 

Mr. L. Guozd, on behalf of Mrs. Stroshin, told the Committee he 
believes there is a personality conflict involved in the 
complaints, but that no enforcement measures were taken by his 
client to collect a 15^ rent increase imposed in December. 

Mary Anderson of Vancouver Tenants Coiancil reported she received 
several phone calls from tenants of Shaughnessy Lodge complaining 
of harassment by the owner. 

Mr. Guozd promised the Committee his client would abide by the 
Rent Stabilization Act. Following discussion it was 

RESOLVED 

THAT the Committee receive the undertaking of Mr. Guozd, 
on behalf of Mrs. Stroshin, owner of Shaughnessy Lodge, 
129^ West 10th Avenue, that she will abide by terms of 
the Rent Stabilization Act. 

RECOMMENDATION 

5. Mount Pleasant Area Council - Gr an t Request 

The Committee had before it for consideration a report dated 
June 10, 1974, from the Board of Administration and a request 
for $1,000 grant from the Area Coimcil. (Copies attached) 


cont ' d 
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Part Report to Council 

Standing Committee of Council on Social Services 4 

June 20, 1974 


Clause No. 5 continued 


Following a brief description of the work to be done to create 
a children's play area at 5th Avenue and Carolina Street it was 

RECOMVENDED 

THAT Council grant $1,000 to the Mount Pleasant Area 
Council to cover cost of materials for a children's 
play area at 5th Avenue and Carolina Street. 


INFORMATION 

6. Cobalt Hotel - 917 Main Street 

The Committee on June 6, 1974» requested the Health Department 
to report on the condition of this hotel following information 
from Downtown Eastside Residents' Association that the hotel 
is not abiding by Health Department regulations. 

Environmental Health Director Dave Morgan reported that consi- 
derable progress had been made by this 9S~room hotel in its 
upgrading to meet City Health Department's standards. He 
reported that as of June 11, 1974, 17 of the required 19 mattresses 
to be replaced had been installed, 25 of the 42 rooms requiring 
painting had been completed, water closets on the first and second 
floors had been repaired, the plumbing for the laundry areas had 
been roughed in and the general maintenance has improved - two 
chamber-maids and a janitor are employed to carry out routine 
maintenance. 

Following discussion it was 
RESOLVED 

THAT the report of the Director of Environmental Health 
on the Cobalt Hotel, 917 Main Street, be received, and 
that there be a further report on this hotel to the 
Social Services Committee in one month. 

RECOMMENDATION 

7. Commercial Rental Agencies - Chairman's Report 

Following the Public Meeting held by the Social Services Committee 
on June 13, 1974, at which time submissions were received from 
rental agencies, the public and various committee organizations. 
Chairman Rankin prepare a report and recommendations on this 
topic . 

This report was presented for consideration by the Committee. 
Alderman Rankin read the report stressing certain aspects and 
following discussion it was 

RECOMMENDED 

THAT Council request the Director of Legal Services to 
draft, under the City Licensing Bylaw, an amendment 
\flAiich requires that no rental agency may charge in advance 
for service rendered; that the rental agency must find 
accommodation for the tenant and then bill the tenant in 
the normal manner. 


The meeting adjourned at approximately 3s35 p.m. 

FOR COliHCil ACTiON SEE PAGE(S) .2.2 
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STANDING COMMITTEE OF COUNCIL 
ON SOCIAL SERVICES 


June 27, 1974 

A meeting of the Standing Committee on Social Services was 
held on Thursday, June 27, 1974, at approximately 1:30 p.m., in 
No. 1 Committee Room, third floor. City Hall. 

PRESENT: Alderman Rankin, Chairman 
Alderman Marzari 

Alderman Hardwick (Clauses 2 to 4) 
CLERK: H. Dickson 

INFORMATION 

1. Steam's Hot Dogs, 

150 East Hastings Street: 
Extension of Hours 


Council on March 12, 1974, approved an extension of the closing time 
of this business from midnight to 1:00 a.m., and requested the 
Chief Constable to report back in three months on the operation 
of this business. 

The Committee had before it a letter (attached) 
from Mr. Tommy Young, operator of Steam's Hot Dogs, requesting 
a further extension to the original closing time of 3:00 a.m. 
Also before the Committee was a report from the Police Department 
on the operation of this business (attached) . 

During discussion, it was pointed out that Steam's was ordered 
by Council to close by midnight following complaints that youngsters 
were hanging around the establishment. The Committee noted it would 
need some convincing to allow a further extension of hours. 

Mr. Bruce Ericksen of the Downtown Eastside Residents' 
Association pointed out the reason for ordering the establishment 
to close at midnight was to prevent youngsters from hanging around 
the area and that later hours would again attract more young 
people to East Hastings Street. 

Sgt. Bernie Smith said the number of "street kids" has 
dwindled in the area in recent months. 

It was the opinion of the two Aldermen present that the existing 
hours of noon to 1:00 a.m. are sufficient and that there is no 
compelling reason to extend these hours. 

It was 

RESOLVED that there be no change in the present noon to 1:00 a.m. 
hours of operation at Steam's Hot Dogs at 150 East Hastings Street. 

There being no quorum present during consideration of the 
foregoing Clause, it is submitted for Council's consideration. 

Alderman Hardwick joined the meeting at this point. 

RECOMMENDATION 

2. West End Services Centre 
1650 Robson Street 


The Committee had before it for consideration the attached 
report of the Board of Administration dated June 24, 1974, on the 
operation of this multi-agency office. 

The leport recommends: 

(a) The management team be established consisting of one 
representative each from the 

City Health Department 

City Police Department 

Provincial Departrnc-nt of Human Resources 
Provincial Correction Services 

cont ' d . , . , 
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to: (i) undertake co-ordination and develoament of 
authorized programs 

(ii) consider the needs of individuals and the 
cominunity 

(iii) report to the appropriate department with 
reco.7::rier.dations on the need for new or enlarged serviccJ 

(iv) develop liaison with private and voluntary 
agencies operating in the West End. 

(v) meet with the Health Departijient Unit Services 
Supervisor as required to assist in budget preparation 
and review and control expenditures. 

(b) The Chairman of the management team to be appointed by 
members of the management team and the Chairman to be 
the representative of the West End Services Centre on 
the larger "Burrard Service Area" management team. 

(c) The Health Department Unit Services Supervisor be 
responsible for preparation and maintenance of the 
budget including provision of all clerical positions; 
with cost sharing by using City or Provincial 
Departments being adjusted annually, based on numbers 
of staff using the building. 

The budget items, now in other Departmental budgets 
be transferred to a budget account to be set up in 
the Health Department budget for this service centre. 

(d) The clerical services, now comprised of a Clerk 
Typist II position in the Health Department and a 
Telephone Operator Typist position in the Provincial 
Department of Kunian Resources, be increased by two 
additional positions, one of which to be an "Informa- 
tion Clerk" position. The classifications to be 
reviewed by the Director of Personnel Services and 
approved by the Board of Administration. 

(e) The attached schedule of interior changes and additional 
furniture and equipment estimated to cost $7,900 be 
approved. 

(f) The estimate of costs at item 6 above be approved. 

(g) The necessary funds for the balance of 1974 (estimated 
at $17,655) for operating costs and interior changes, 
furniture and equipment, be provided from Contingency 
Reserve . 

(h) Your Board be authorized to negotiate cost sharing 
arrangements with the Provincial Departments concerned 
and the Director of Finance arrange billing procedures. 

(i) A Departmental representative continue to be on hand 
for evening or weekend programs subject to the Police 
patrol car calling at the Centre at approximately the 
close of evening or other sessions. 

(j) The Service Centre to be available to the Police 
Department on a 24 hour/7 day basis. 

(k) The Minister of Human Resources be requested to 

establish a complete financial assistance program in 
the West End as soon as possible. 

(1) Your Board review the space requirements with a view to 
obtaining more suitable premises upon expiration 
of the current lease. 


cont ' d . 
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(m) YOUR BOARD ARRANGE WITH INVOLVED DEPARTMENT HEADS AND 

PROVINCIAL OFFICIALS FOR A RESEARCH TEAM TO BE SET UP 
WITH REPRESENTATIVES FROM: 

SOCIAL PLANNING DEPARTMENT 

HEALTH DEPARTMENT 

CITY POLICE DEPARTMENT 

PROVINCIAL DEPT. OF HUMAN RESOURCES 

PROVINCIAL ATTORNEY-GENERAL'S DEPT. 

The Chairman expressed reservations on the team management 
concept Stating there should be one individual in charge and 
responsible for the entire operation. 

Dr. Bonham, Medical Health Officer, said the Board report 

proposes unifying what can be unified at the centre, but the 
management problem is unique in that several agencies, subject to 
their own particular policies, operate in the centre. 

He added the report's recommendations do provide for unification 
of the clerical staff. The Director of Social Planning pointed 
out the Department Heads involved, had met only the previous 
Monday on this topic and that his Department agrees to the report 
on the condition that recommendation (m) remains in the report. 
He said his Department agrees the team management project is a 
difficult one. 

During discussion, the Committee noted that Department Heads 
have spent considerable time discussing the management of this 
centre and this expenditure of staff time may not be warranted. 
Instead, a unit manager may be a better approach. 

A Police Department spokesman said policemen have found it 
difficult to relate to anyone at the centre and that the Police 
Department disagrees with a team management concept. 

The Committee expressed concern that a management team should 
be required for a small staff of 13 or 14 persons. It was 

RECOMMENDED that recommendations (c) to (m) of the Board of 
Administration, be approved; 

FURTHER RECOMMENDED that consideration of recommendations (a) and 
(b) regarding formation of a management team be deferred for 
further discussion in two weeks and that Mr. Dick Butler of the 
Department of Human Resources and Mr. Bob Dunbar of the West End 
Services Centre be requested to appear to discuss this matter in 
two weeks. 

INFORMATION 

3. Student Sunmier Employment: 
SWEEP '74 


Council on June 25, 1974, deferred this matter to the Social 
Services Committee to discusss with representatives of the 
Canadian Union of Public Employees (CUPE) and Vancouver Municipal 
and Regional Employees' Union (VMREU) which have stated that any 
students to be hired for summer work, must be paid union wages. 

The Provincial Government SWEEP '74 Program subsidises students 
salaries up to $100.00 per week. 

The Vancouver Municipal and Regional Employees' Union was unabl 
to send a representative to this meeting, but submitted the attached 
letter setting forth its position on this matter. 

During discussion, the Committee noted the City cannot afford 
to pay union rates for additional summer employees. A spokesman 
for CUPE said the Union cannot support any program which has not 
been negotiated under the City's contract with the Union. 

cont ' d . . . . 


11 ( 


Regular Council, June 23, 1970 .... 'V 3- 197-0 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

(iii) Luncheon: 

Canadian Young Voyageur Program (Clause 4) 

The Board of Administration advised of request from the Sir 
Charles Tupper Secondary School that the City sponsor an informal 
luncheon in the Centennial Museum cafeteria to entertain 42 
Grade 11 exchange students from Winnipeg, during the week of 
July 22 - July 30, the approximate cost being $85,00, 

MOVED by Aid, Wilson, 

THAT the City host a luncheon up to the amount of $85.00 
and the details be left in the hands of the Entertainment and 
Civic Recognition Committee, including obtaining passes to suitable 
Civic facilities for this group, 

- CARRIED 

(iv) Balance of Finance Matters 

MOVED by Aid, Bird, 

THAT Clauses 1 and 5 of the report of the Board of Adminis- 
tration (Finance matters), dated June 19, 1970, be adopted. 

- CARRIED 

B. Personnel Matters, 
Regular, June 12, 1970 

Salary and Classification Review: 
Golf Course Attendant II, Park Board 

MOVED by Aid, Bird, 

THAT the report of the Board of Administration (Personnel 
matters. Regular), dated June 12, 1970, be adopted, 

- CARRIED 

C . Property Matters 

(i) Dick Building: 

1490 West Broadway (Clause 5 ) 

It was agreed to defer consideration of this clause pending 
the hearing of delegations as requested, 

(ii) Sale of City-owned Property: 
2221 Pine Street (Clause 6) 

The Board of Administration submitted report of the Supervisor 
of Property and Insurance and the City Engineer advising Plimley 
Motors Ltd,, owners of most of the surrounding property in the 
block, have requested the City approve sale to the company of City- 
owned lot South 26,5' of Lots 9 & 10, Block 288, D.L, 526 and a 
small portion of land dedicated for lane, in order to consolidate 
with the abutting property, 

MOVED by Aid, Phillips, 

THAT approval be given to the direct sale of this City-owned 
property and small portion of land mentioned, to Plimley Motors Ltd, 

- CARRIED 
cont 'd 
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It was pointed out there are 120 student summer employees 
working for the City's Health Department who are paid directly 
by the Provincial Government and a further 169 student summer 
employees working for the City under the STEP '74 Program. 

It was the concensus of the Committee that the City has 
participated as fully as possible in available subsidised 
programs for student summer employment with over 250 student 
employees at work for the City and that it is unfortunate the 
City cannot afford to also participate in SWEEP '74. 

4. Discussion on Day Care 
Regulations 


Alderman Marzari said she had been planning a report which 
follows a day care centre permit application through the various 
procedures to the final issuance of the permit, but that it 
became a very complicated process. 

Mr. Paul Murphy of Day Care Information Centre advised the 
Day Care Information Centre is preparing such a written report 
on the processing of a day care application made February 12th, 
and the centre is to open in early July. 

It was pointed out that day care centres come under the 
Provincial Community Care Licensing Act and are also governed by fir 
health, building , plumbing , electrical and zoning regulations. 

The City Building Inspector explained his Department becomes 
involved under terms of the Provincial Act. Mr. B. McDonald of 
Community Care Facilities Licensing, advised that his Department 
is now the licensing authority for day care centres as a pilot 
project in Vancouver which may be expanded throughout the Province. 

He explained an applicant is required to submit four sets of 
building plans to his Department and that three sets are then sent 
to the City Building Department which arranges for inspections of 
the premises. Reports from Building, Fire, Plumbing, Electrical 
and Health Inspectors are submitted and co-related into a report 
which is sent to the applicant. After modifications are to be 
made to the building, it is then re-inspected and a permit is 
issued when it complies to all requirements. 

It was noted that the Technical Planning Board and the Board 
of Variance are also involved with day care centres and that it 
takes a considerable length of time to process an application for 
a day care permit. 

Mr. Paul Murphy of Day Care Information Centre said delays of 
1^5 to 2 months discourages parents of children waiting for a 
day care centre to open and that it would be helpful if the 
application processes could be streamlined. He added the high 
cost of renovations required to meet By-law requirements sometimes 
prevents day care centres from being opened. 

The Committee noted there is no single manual listing all 
requirements a building must meet to qualify as a day care centre, 
and that applicants have no way of knowing what is legally required 
and what demands are made at the discretion of the individual 
inspector. It was also noted there is no appeal process for 
unsuccessful day care permit applicants. 

It was 

RESOLVED that Mr. B. McDonald of Community Care Facilities Licensing 
begin working on a draft manual setting forth all requirements which 
must be met before a building can be licensed as a day care centre. 

The meeting adjourned at approximately 3:35 p.m. 


* * * * * 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY DEVELOPMENT 


June 27, 1974 


A meeting of the Standing Committee of Council on Community Development 
was held in the #1 Committee Room, third floor, City Hall, on Thursday, 
Jxine 27, 1974, at approximately 3i30 p.m. 

PRESENT: Alderman Volrich (Chairman) 

Alderman Harcourt 
Alderman Marzari 
Alderman Rankin 

CLERK ; D. Bennett 


Adoption of Minutes 

The Minutes of the meetings held J-une 13th and 20th were adopted. 
INFORMATION 

1. Busy Bee Car Wash 

This matter dealt with noise pollution and operation on Sundays 
at Busy Bee Car Wash. A delegation had been requested to appear 
before the Committee to show cause why their Business License 
should not be cancelled. In a communication from Mr. Robert 
Sewell, Solicitor on behalf of the Busy Bee Car Wash, the writer 
informed the Chairman that the operation of the business on 
Sundays had ceased. 

It was noted that the delegation which had been requested to 
be present at this meeting was not in attendance and the 
Committee agreed to defer this matter. 


2. Britannia Centre Society 

The Constitution and By-laws of the Society had been distributed 
to the Members of the Committee for consideration at this meeting. 
However, the Chairman advised that a report is required from our 
officials on this Constitution and By-laws before the Committee 
can appropriately deal with the matter. It was therefore 

RESOLVED 

THAT consideration of the Constitution and By-laws of the 
Britannia Centre Society be deferred for two weeks when a 
report will be on hand from the officials. 


3. Adanac North Plan - 

Hastings Sunrise Action Council 

A delegation headed by Mr. Jim Cork, Chairman of the Hastings 
Sunrise Action Council presented a plan for the Adanac North 
Area and a brief dated June 27, 1974. 


cont'd .... 
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Clause No. 3 (cont'd) 


Mr. Cork requested that the City sell, at a reduced cost of 
$40,000 to $60,000 per acre, 13 acres of land on the South 
East Corner of Charles and Adanac to the Provincial Government; 
i.e. below market value, which will allow houses to be built for 
low and medium income people. He requested that the Adanac North 
Plan which was developed by the Hastings Sunrise Action Coiincil 
with the assistance of the Urban Design Centre be endorsed by 
the Committee. 

Mr. Bob Mandeville, Trustee from the Adanac Housing Co-operative 
Society presented a brief dated June 27, 1974, wherein it was 
advised that the Adanac Co-op supports the Adanac North Plan in 
principle. 

The Committee considered the plan and the briefs and after 
considerable discussion it was 

RESOLVED 

(a) THAT the Adanac North Plan and the briefs be received. 

(b) THAT the Supervisor of Property and Insurance and Mr. George 
Chatterton, Associate Deputy Minister in the Housing Depart- 
ment of the Provincial Government be requested to meet with 
the Committee and present concrete figures with respect to 
the price of the land. 

(c) THAT representatives of the Hastings Sunrise Action Council 
and the Adanac Housing Co-operative Society be present at 
this meeting. 

(d) THAT Mr. Bob Mandeville of the Adanac Housing Co-operative 
Society obtain confirmation from the Provincial Government 
and their approval of their 49^ leasing rate. 

(e) THAT the Planning Department give the Committee a memorandum 
as to how this plan differs from other similar Co-op plans 
and the action of Council thereon. 


4. Presentation re Location of Ma.ior Hotel in the Chinatown Area 

The Committee had arranged to hear Mr. Gerald Hamilton on a 
proposal for a major hotel in the Chinatown area. As Mr. Hamilton 
was not present it was agreed to defer this matter to a subsequent 
meeting of the Committee. 


5. Delegation Request - Denman Street Neighbourhood Pub 

The Chairman advised that as legislation respecting Neighbourhood 
Pubs had just come to hand, this matter would be considered at a 
subsequent meeting of the Committee. 


The meeting adjourned at approximately 4:30 p.m. 


FOR COUfiCIl ACTION SEE PAGE(S) 7dJ_ 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON WATERFRONT AND ENVIRONMENT 


June 27, 197'^ 


A meeting of the Standing Committee of Coiincil on Waterfront and 
Environment was held in the No. 2 Committee Room, third floor, 
City Hall, on Thursday, June 27, 197^^, at approximately 3'-3Q p.m. 


PRESENT : 


Alderman Pendakur (Chairman) 
Alderman Linnell 
Alderman Massey 


ABSENT : 


Alderman Gibson 


CLERK : 


M. Cross 


Minutes of the meetings of May 6th & 13th were adopted. 
INFORMATION 

1. Re-organization of the North Fraser Harbour Commission 

The North Fraser Harbour Commission by letter dated March 2$, 
197^^, indicated that the Commission wished to come under the Harbour 
Commission Act of 1964 instead of continuing under the Act of 
Incorporation of 1913. The Director of Finance and the Director of 
Legal Services were requested to report on the transfer, the aspect 
of whether or not the Commission would be a newly constituted board 
and the matter of surplus revenue. The officials' report dated 
May 7, 1974, was considered by the Committee. 

Mr. Jackson of the Law Department advised that it would be a 
smooth transition from the 1913 Act to the I964 Act. Although there 
would be no actual "winding up" of the Commission, the Director of 
Finance feels that no agreement to the transfer should be given by 
the City of Vancouver until the surplus revenue amounting to 
$595,206 is distributed equally among the three Municipalities, i.e. 
Vancouver, Burnaby and Richmond. 

Commissioner K. F. Fraser, the City of Vancouver's representative 
on the North Fraser Harbour Commission, and Mr. N. D. Eastman, Port 
Manager, were present to explain the Harbour Commission's position. 
Commissioner Fraser advised that he felt all harbour commissions in 
Canada should come under the I964 Act. The appointments of commissioners 
would ultimately change from four federal and one municipal appointees 
under the 1913 Act to three federal and two municipal appointees under 
the 1964 Act. Commissioner Fraser outlined some of the projects 
proposed for 1974, i.e. provision of additional scow mooring facilities 
in the Point Grey area; reconstruction and improvements to the North 
Arm jetty, acquiring additional dredge spoil disposal sites in the 
virinity of Boundary Road, etc. 

Out of the $100,000 Contingency Reserve Funds, $50,000 would be 
utilized for debris disposal, research and technology, and $50,000 
allocated for public launching ramps, mini-parks and development of 
street ends. 


cont ' d 
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The representatives of the Harbour Commission left copies of 
financial material with the Committee. This material is on file 
in the City Clerk's Office. 

The Chairman advised that the idea of the Harbour Commission 
transferring to the 1964 Harbour Commission Act was good because it 
means that two local representatives instead of one would be nominated 
jointly by the three Miinicipalities. However, because of the large 
residential section abutting both sides of the River it was felt 
that the Miinicipalities should divide the surplus revenue or request 
■ the Harbour Commission to commit a substantial portion to the kinds 
i of developments the Committee is considering for the Fraser River 
waterfront . 

! The Committee felt that the Miinicipalities could divide equally 

the $595,206 surplus revenue with the City of Vancouver loaning back 

; their share, on a properly repayable basis to the Harbour Commission. 
Another option would be to set up a special fiind for the surplus 

I revenue as the North Fraser Harbour Commission's share of the studies 

i to be undertaken with respect to the Fraser River waterfront. 

i 

1 The Committee was advised that the Municipalities of Burnaby 

j and Richmond have already endorsed the North Fraser Harbour Commission's 

j transition to the Harbour Commission Act of I964. 

I After discussion the Committee 

RESOLVED 

THAT the Chairman be authorized to meet with representatives 
of the Municipalities of Burnaby and Richmond to discuss the 
equal division of the $595,206 surplus revenue of the North 
Fraser Harbour Commission. 

FURTHER THAT the Chairman and representatives of the Finance 
and Law Departments meet with the North Fraser Harbour Commission 
to discuss the matter further. 


RECOMMENDATION 

2 . Recreational Potential - Fraser River Waterfront 

The Chairman by memorandx;mi dated June 24, 1974, advised the 
Committee of his discussions with the Minister of Recreation and 
Conservation regarding a study of the recreational potential of 
the Fraser River Waterfront. Council has expressed a policy of 
providing waterfront access to the public for recreational purposes, 
i.e. pedestrian, equestrian and cycle pathways, small parks, picnic 
and lookout areas, marinas, boat lamching areas, etc. The Chairman 
stated that such a study should be comprehensive and involve the 
Provincial Government, the North Fraser Harbour Commission and the 
Municipalities of Vancouver, Burnaby and Richmond. 

After discussion the Committee 

RECOMMENDED 

THAT Council approve the following recommendations of the 
Chairman of the Standing Committee on Waterfront and Environment: 

(a) THAT Council endorse, the Provincial Government undertaking 

a study of the Recreational Potential of the Fraser River in 
co-operation with the M\micipalities of Burnaby, Richmond 
and Vancouver and the North Fraser Harbour Commission; and 

cont'd . . . 
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FURTHER THAT the Council endorse in principle the attached 
suggested terms of reference for the study. 

(b) THAT the City of Vancouver participate and assist in the 
study. 

(c) THAT a Technical Committee for the study be constituted and 
include the Director of Planning of the City of Vancouver, 
or his nominee. 

(d) THAT a Policy Committee for the study be set up to include 
representatives of the Miinicipal Councils, the North Fraser 
Harbour Commission and the Minister of Recreation and 
Conservation; the City of Vancouver representative being 
the Chairman of the Standing Committee on Waterfront and 
Environment. 

(e^ THAT the Chairman of the Standing Committee on Waterfront and 
Environment be authorized to discuss with the Honourable Jack 
Radford, Minister of Recreation and Conservation, the above 
recommendations for the purpose of getting the study under way 
as soon as possible and request, because of various jurisdictions 
and the fact that the river bed is legally owned by the Provincial 
Government, that the funding and the leadership for this study 
come from the Provincial Government. 

(f) THAT the Chairman of the Standing Committee on Waterfront and 

Environment report to Council, after discussion with the Minister, 
the ways and means of Vancouver's input into the proposed study. 


3 • Dogs at Large 

The Chairman advised that two petitions had been received with 
respect to dogs at large; one dealing with a complaint in the area 
of 25th Avenue and Crown Street and the other in the vicinity of 
Dunbar and 30th Avenue. These petitions are on file in the City 
Clerk's Office. 

Dr. Bryson, Director of Permits & Licenses, Mr. D. Winkler, 
City Prosecutor, and Mr. Galye, Chief Pound Officer, were present 
to answer the Committee's questions. 

Dr. Bryson advised that his department and the Park Board 
would be undertaking a study to experiment in the use of a 
tranquillizer gun by trained pound staff on vicious animals, as 
well as the response time of the staff. 

Mr. Winkler advised that enforcement of dog control is 
extremely difficult. The pound officers attend the scene and 
talk to the people who complain, as well as the owner of the 
dog. They ask the persons who complain if they wish to swear 
an Information against the dog owners and then the owners are 
summonsed to court if the complaint is justified. When dogs are 
taken to the pound they are released the same day upon pa^nnent of 
the required impounding fee. 

After discussion the Committee 

RECOMMENDED 

THAT the Director of Permits & Licenses prepare a 
comprehensive report for submission to the Committee by the 
end of September, 1974; such report to include: 


cont'd 
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(a) Review of pound fees, with particular emphasis on 
escalating fees for dogs who are impounded on more 
than one occasion. 

(b) The results of the study; to be undertaken by representatives 
of the Department of Permits & Licenses and the Board of 
Parks & Public Recreation; on the use by trained pound 
staff of tranquillizer guns on vicious animals. 

INFORMATION 

4 . Embyr Enterprises Ltd. - Lease of Land & Waterlot 

A letter dated June 11, 1974, from Mr. L. W. Marks, Manager, 
Real Estate, Port of Vancouver, was considered by the Committee. 
The letter advised that Mr. Doug Emery of Embyr Enterprises Ltd. 
has applied for a lease of land and waterlot area for the purpose 
of operating harbour tour facilities. The Port of Vancouver is 
willing to lease on a month-to-month basis if the City of Vancouver 
would support a short-term lease. 

The Committee Members felt that as the applicant is agreeable 
to a month-to-month lease and the operation is of the type which the 
Committee wishes to see in the waterfront area, the lease should be 
granted. 

Mr. R. C. Mann, Waterfront Project Manager, stated that he would 
like to offer his assistance to Mr. Emery in his operation. 

RESOLVED 

THAT the Chairman write to the Port of Vancouver stating 
that the Committee endorses the lease application of Embyr 
Enterprises Ltd. on a month-to-month basis. 


5. Waterfront Planning Study - Stage 3 

The Members of the Committee had received the Waterfront Planning 
Study Stage 3 brochure prior to the meeting. The Chairman stated that 
it would be widely circulated to the public and that a comprehensive 
written report from the Project Manager would be presented to Coioncil 
on July 9th. 

RESOLVED 

THAT the Committee receive the Waterfront Planning Study 
Stage 3 brochure. 


6. Correspondence 

The following correspondence was referred to the Committee and 
the Committee took the following actions: 

Letter dated May 15, 1974, from Waterfront Conference 
Committee . 

Letter dated June 3, 1974, from Junior League of Vancouver. 

Letter dated May 30, 1974, from Vancouver City Planning 
Commission re Waterfront Planning Study. 

Letter dated June l8, 1974, from Vancouver Rowing Club. 

cont ' d . . . . 
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RESOLVED 

THAT the Committee receive the above correspondence 
and refer same to the Project Manager for consideration. 

Letter dated June 13, 1974, from the Park Board re Point 
Grey Road — 

In view of the following recommendations endorsed by the 
Committee on May 30, 1974: 

(a) That the Director of Planning be instructed to report 
back to the Waterfront Committee on alternative 
development schemes for this area with recommendations 
on implementation and zoning. 

(b) That the existing City Council policy of maintaining 
the present zoning of the area and not approving any 
purpose designed multiple dwellings under the condi- 
tional use sections of the RS-2 and RT-2 district 
schedules of the Zoning and Development By-law be 
adhered to. 

(c) That no conditional uses or relaxations be approved 

on the north side of Point Grey Road between Trafalgar 
and Alma Streets pending the completion of the deve- 
lopment plan for the area. 

the Committee felt that a meeting should be arranged with 
Park Commissioners Robertson and McCreery to discuss the 
situation with respect to recommendations for Point Grey 
Road waterfront policy. 

RESOLVED 

THAT the Chairman and Vice-chairman of the Standing 
Committee on Waterfront and Environment meet with Park 
Commissioners Robertson and McCreery to discuss recommen- 
dations for a policy for the Point Grey Road waterfront. 

Letter dated June 13, 1974, from the Park Board re Carrington 
Street Wharf — 

RESOLVED 

THAT the Chairman write to Mr. Marshal Smith, Acting 
Superintendent of Parks, to advise him of the Committee's 
recommendations with respect to access to the Fraser River. 

FURTHER THAT the Chairman meet with representatives of 
B.C. Packers who have requested to purchase the Carrington 
Street Wharf. 

Letter dated June 21, 1974, from Planning Department re 
Proposed Sign By-law and Letter dated June 24, 1974, from 
Vancouver City Planning Commission re Point Grey Road — 

RESOLVED 

THAT the Committee receive the above correspondence. 


The meeting adjourned at approximately 5 jOG p.m. 


FOR COUNCIl ACTION SEE PAGE(S) ZZi — 
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PART 

REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


JULY 4, 1974 


A meeting of the Standing Committee of Council on 
Finance and Administration was held in the #2 Committee 
Room, Third Floor, City Hall, on Thursday July 4, 1974 at 
1:30 p.m. 


PRESENT: 


Alderman Bowers, Chairman 
Alderman Volrich 
Alderman Linnell 


ABSENT : 


Alderman Harcourt 


CLERK TO 
THE COMMITTEE: 


Marilyn Clark 


RECOMMENDATION : 


1. 1976 - 1980 Five Year Plan Publicity 

During the considerable discussion on the report of the 
Director of Finance on the 1976 - 1980 Five Year Plan, the 
Committee gave consideration to the necessity for information 
being made available to the public in regard to the Plan prior 
to its presentation to the Electors in the November 20th election. 

Public relation firms have been engaged in the past for this 
purpose. 

Your Committee, 
RECOMMENDS , 

THAT the Board of Administration in consultation with the 
Chairman of the Standing Committee on Finance and Administration 
be authorized to appoint a Public Relations Consultant for the 
1976 - 1980 Five Year Plan, 

AND FURTHER, that funds be allocated up to $25,000.00 
for that purpose to be provided from Contingency Reserve. 


FOR COUmi ACTION SEE PAGE(S] 
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STANDING COMMITTEE OF COUNCIL 
ON HOUSING 


June 25, 1974 

A meeting of the Standing Conunittee of Council on Housing was 
held in the No. 1 Committee Room, Third Floor, City Hall, on Tuesday, 
June 25, 1974 at 10:30 a.m. 

PRESENT: Alderman Harcourt , Chairman 

Alderman Massey 
Alderman Rankin 
Alderman Volrich 

CLERK: R. Demofsky 

The Minutes of the meeting of May 28, 1974 were adopted. 

RECOMMENDATION : 

1. Fire By-law 

The Fire Chief was present to seek guidance from the Committee 
with regard to Fire By-law enforcement. The deadline date for compliance 
with this by-law is July 1, 1974. Some progress has been made to date, 
but there are still approximately 1,000 buildings outside of the 
downtown eastside area which will also have to conform. He advised that 
normally, when a by-law is in effect, a ninety day notice is given to 
premises not complying with the regulations, and if they do not comply, 
or attempt to comply, within this time period, they are prosecuted under 
the Fire By-law. 

To date, eleven premises in the downtown eastside area were 
planning to appeal under Section 42B (by eliminating a sufficient 
number of rooms so that the building is not classified as a hotel) . 
Fourteen premises would forward a letter of intent to comply with the 
Fire By-law before July 1, 1974. Three others would either vacate, 
or convert their use, and two premises would not comply. 

The Committee was advised that the construction strike and shortage 
of sprinkler equipment were making it very difficult for those wanting 
to conform to by-law provisions. Also, that the Fire Chief would 
submit a detailed progress report on Fire By-law enforcement in the 
downtown eastside area, and other areas of the City of Vancouver, at a 
later housing committee meeting. 

RECOMMENDED: 

THAT the Fire Chief be instructed to enforce, in the normal 
way, compliance with the Fire By-law regulations in the 
downtown eastside area of the City of Vancouver. 


INFORMATION : 

2. City-Owned Property on South West Marine Drive and 
Ash Street 


At the meeting of the Housing Committee on May 28, 1974, when 
dealing with proposed sites for handicapped housing, it was 
RESOLVED: 

THAT the Supervisor of Property and Insurance report back 
to the Standing Committee on Housing on future plans for 
City-owned land between Ash and Lord Streets, south-west 
Marine Drive and 65th Avenue (D.L. 311). 

The Supervisor of Property and Insurance submitted a report on the 
above matter dated June 7, 1974, for the Committee's consideration. 

The report, which is on file in the City Clerk's Office, stated 
that the north 2.4 acres of this site were conveyed to the School Board 
in 1969, and the balance of this site had been reserved for park site 26 
as instructed by Council. 


Cont'd 


lid 


Regular Council, June 23, 1970 , . , . 'JU]\] .9 Q ^g^Q H 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Property Matters 

Sale of City-owned Property: 
2221 Pine Street (cont'd) 

MOVED by Aid, Adams, 

THAT this sale be on the following conditions: 

(i) Sale price of South 26,5' of Lots 9 & 10 and 10' strip of 
lane abutting the West 16' of Lot 15 and Lot 16 except 
West 33', to be $17,550,00 plus taxes on the land only 
and registration fees, 

(ii) Vacant dwelling on South 26.5' of Lots 9 & 10 to be 
demolished by Plimley Motors Ltd, within 60 days, 

(iii) South 26,5' of Lots 9 8i 10 to be consolidated with 
adjoining vacant Lot B of Lots 9 & 10, 

(iv) Strip of lane abutting to be consolidated with West 16' 
of Lot 15 and Lot 16 except West 33'. 

- CARRIED 

(iii) Balance of Property Matters 

MOVED by Aid. Adams, 

THAT Clauses 1 to 4 inclusive and 7 and 8 of the report of the 
Board of Administration (Property matters), dated June 19, 1970, 
be adopted. 

- CARRIED 

D, General Report: 
Gastown, Chinatown 

It was agreed to defer consideration of this report pending 
the hearing of delegations as requested. 

E . Parking Meter Replacement 

The Board of Administration, under date of June 15, 1970, 
submitted report of the City Engineer and Purchasing Agent making 
recommendations as a result of tenders received for the purchase of 
2,850 parking meters. The recommendations are as follows and the 
Board of Administration recommends adoption: 

"1. Council accept the low bid submitted by E.T. Curlette Sales 
Limited for the supply of 2,850 manual meters (including 
trade-in of existing meters) at a total cost of $161,829.38 
plus 5% Provincial Sales Tax. 

2. The additional $9,000 for meter replacement and installation 
expenses be appropriated from the Parking Meter Replacement 
Reserve Fund. 

3. The Corporation Counsel be instructed to make the necessary 
amendments to the Parking Meter By-law No. 2952 to comply 
with the new parking meters and rate structure." 

MOVED by Aid. Adams, 

THAT the foregoing recommendations be approved. 


- CARRIED 


I standing Committee of Council 
on Housing, June 25, 1974 

Mr. W. Casson, G.V.R.D. advised that the Cheshire Homes Society 
of B.C., which was originally interested in this site, was satisfied 
with a proposed False Creek site approved by Council on June 11, 
1974. 

RESOLVED, 

THAT the report of the Supervisor of Property and Insurance 
referred to above be received and the matter of future 
disposition of City-owned land on south-west Marine Drive 
and Ash Street, be referred to the Standing Committee on 
Waterfront for consideration. 

RECOMMENDATION : 

3 . Seventy-five Unit Hard to House Facility 

On April 30, 1974, Council approved the following recommendation 
of the Housing Committee: 

"THAT the City of Vancouver take on the complete management 
of the downtown Hard to House Facility through the Property 
and Insurance Office, similar to the Oppenheimer Lodge 
system. " 

On June 11, 1974, the Housing Committee received, for information, 
a letter from the G.V.R.D. dated May 29, 1974, advising that their 
co-ordinating committee had agreed to purchase the site in the Eastside 
community for single men's accommodation; this site consisting of lots 

10 to 14, Block 56, D.L. 196, Plan 196. 

The Supervisor of Property and Insurance submitted a report on the 
above matter dated June 13, 1974, for the Committee's consideration 
(this report is on file in the City Clerk's Office). The report stated 
in part , 

"Under C.M.H.C. regulations and the Partnership Agreement, 
financing and shared funding is provided for housing purposes 
only. It is acknowledged by both C.M.H.C. and the Province, 
that this project is a departure from the usual, and they 
concur that some office space can be utilized for special 
purposes. It is also recognized that it will be desirable 
to make available such services and assistance as inter- 
viewing and counselling, and to encourage participation 
in rehabilitation programs. Funding for such special services 
would have to be obtained from the appropriate Provincial 
Departments . " 

RECOMMENDED , 

THAT the City submit a request to the Alcohol and Drug 
Commission for funding of extensive assistance, counselling 
and consulting services for the proposed 75 unit Hard to 
House Facility. 

INFORMATION : 

4 . Progress Report on Lodging House By-law Enforcement 

Siabmitted for the Committee's consideration was a report from the 
Health Department dated June 18, 1974, (on file in the City Clerk's 
Office) , advising that the Health Department has carried out initial 
inspections of 5 49 lodging houses in the downtown core area, which 
had resulted in 1,017 rechecks. Prosecutions had commenced against 

11 premises, and a total of 57 premises, comprising 447 rooms, had 
closed. In addition, 10 other premises, with a total of 249 rooms, 
had stated their intention of closing prior to June 30, 197 4, as a 
result of Lodging House By-law enforcement action, bringing the total 
units 

Cont 'd. . . . 
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closed to June 30, 1974 to 696. 

The report also advised that at this time it was planned that 
applications for Operators Permits along with the Operators Manual 
could be forwarded to all Operators by September 1, 1974. The Division 
of Environmental Health woulVJ be able to commence issuing Operator 
Permits by October 1, 1974 tb a limited number of premises. It would 
be possible for those premises still in the upgrading process to be 
issued an interim permit for varying periods of time which would enable 
them to continue operating legally under the Lodging House By-law. 
The report concluded by stating that with a practical application of 
the Lodging House By-law the majority of premises in the core area 
could be brought into reasonable compliance with the Lodging House 
By-law by December 31, 1974. 

RESOLVED, 

A. THAT the report referred to above be received. 

B. THAT the Chairman, in conjunction with the Medical 
Health Officer, prepare a report on the 57 premises 
which have closed since January 1, 1974 for the 
next Housing Committee meeting. 


RECOMMENDATION : 

5 . Open Bible Chapel - Champlain Heights 

Submitted for the Committee's consideration was a letter regarding 
Open Bible Chapel - Champlain Heights dated May 28, 1974, from 
Mr. N. Jones, Architect (letter on file in the City Clerk's Office). 

The letter outlined that a conceptual development scheme for the 
Open Bible Chapel had been prepared. It noted that this scheme was 
originally to be constructed on a site at 10th Avenue and Yukon Street. 
However, the City Council made known to the Open Bible Chapel that they 
intended to purchase the property in that block for future parking 
requirements of City Hall. Negotiations, therefore, commenced for an 
exchange of sites with the Property and Insurance Department of the 
City of Vancouver. 

Mr. Jones made a presentation to the Committee with a model and 
sketches. The proposed site for this complex is in Area 6 of Champlain 
Heights near 56th Avenue and Kerr Street, and south of Champlain Mall. 
This site encompasses three highrise zoned lots (CD) . The complex would 
include two 13 storey towers; one housing senior citizens, and one for 
lov income families; and a lowrise church facility which would include 
a cafeteria, drop in centre, day care facilities, auditorium, meeting 
hall, and an educational facility. This complex would provide 
approximately 295 housing units. There would be parking space for 30 
cars in the centre of the complex, and underground parking for another 
13 cars. Site coverage would be approximately 15%. 

It was noted that this matter had been taken to the Champlain 
Heights Citizen's Advisory Committee on June 6, 1974 and that their 
attitude was positive. 

RECOMMENDED , 

A. THAT Council approve in principle the conceptual development 
scheme for the Open Bible Chapel Complex. 

B. THAT the Supervisor of Property and Insurance be instructed 
to proceed with negotiations for exchanging, with the Open 
Bible Chapel, the site at 10th Avenue and Yukon Street for 
the proposed site near 54th Avenue and Kerr Street on the 
south side of the new Champlain Mall development. 


Cent 'd 
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C. THAT a public hearing be held as soon as possible to amend 
the Zoning By-law, thus allowing a church and educational 
facility to be constructed on this site. 

INFORMATION : 

6 . Hotel East 

The Chairman advised that he had met with representatives of the 
United Housing Foundation, Supervisor of Property and Insurance, the 
Director of Environmental Health, and Mr. Gifford (lawyer for the 
Hotel East) on June 14, 1974, to discuss the possibility of having 
the United Housing Foundation acquire this hotel. Another meeting 
would be held on June 26, 1974. Once the Health Department had 
thoroughly inspected this hotel , the United Housing Foundation had 
spoken with the accountants and checked the books, and after Mr. 
Gifford had discussed this matter with his clients, a further 
report would be prepared and submitted to this Committee. 

RESOLVED , 

THAT the verbal progress report of the Chairman on the Hotel 
East be received. 

7 . Chairman ' s Reports 

The Chairman advised that he would report on the Senior Citizen 
Housing Workshop held on June 12, 1974, and the C.F.M.M. Conference, 
at the next meeting of this Committee. 

He further advised that two workshops on the Lodging House By-law 
had been held on June 13, and June 20, 1974, at the First United Church, 
320 East Hastings Street, to review all requirements outlined in the 
Lodging House By-law so that all owners, operators, and managers of 
Lodging Houses in the core area of the City of Vancouver were familiar 
with these by-law provisions. Copies of reports on each workshop 
were submitted to the Committee members for their consideration. 

RESOLVED, 

THAT these reports be received. 


The meeting adjourned at approximately 11:50 a.m. 


FOR COUNCIL ACTION SEE PAGE(S) 
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CITY OF VANCOUVER 
SPECIAL COUNCIL - JULY 9. 191 U 
PUBLIC HEARING 


A Special Meeting of the Council of the City of Vancouver was held 

in the Council Chamber on Tuesday, July 9, 1974, at 2:00 p.m. for 

the purpose of holding a Public Hearing to amend the Zoning and 
Development By-law. 

PRESENT ; Mayor Phillips 

Aldermen Bowers, Gibson, Harcourt, Harwick, 
Linnel, Marzari, Massey, Pendakur, 
Rankin & Volrich 

CLERK TO THE COUNCIL; M. Cross 


MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT this Council do resolve itself into Committee of the 
Whole, Mayor Phillips in the Chair, to consider proposed amend- 
ments to the Zoning and Development By-law. 

- CARRIED UNANIMOUSLY 

1. West Side of Renfrew Street between iBth & 19th Avenues 

An application was received from Mrs. M. Kelly, on behalf of 
the East Enders Society and the Amherst Lions to rezone Lots 14-20, 
Block L, Section 44, T.H.S.L. being property situated on the West 
Side of Renfrew Street between l^th & 19th Avenues. The present 
zone is RS-1 One Family Dwelling District and the requested zone 
is CD-I Comprehensive Development District. 

The application was approved by the Technical Planning Board 
with the CD-I by-law restricting development as follows: 

(a) Uses : dwelling units for senioi^ 
citizens and customarily ancillary uses. 

(b) Floor Space Ratio: not to exceed' 0.75. 

In computing floor space ratio, the floor 
area of the building includes the total 
spaceop all the floors of all buildings on 
tne site including accessory buildings 
(measured to the extreme outer limits of 
the building ), except for the following. 

(i) Areas of floors used for off-street parkine 
and loading, heating and ineciianical 
equipment, senior citizens locke^r rooms 

or uses which, in the opinion of the 
Director of Planning are similar to the- 
foregoing and where- such floors are 
below the lowest building grade- of the 
abutting streets or lanes as established 
by the City Engineer. 

(ii) balconies, canopie-s, sundecks anel othe-r 
appurtenances which, in the- opinion of t he- 
Dire-ctor of Planning, ar«> similar to i. he- 
foregoing, may be- exclud«-d irom ihe- floor 
area measurement, provide-d that the total 
floor area of all such exclude-d ite-ms doe-s 
not exceed eight percent of the- pe-rmitte-d 
floor area. 


cont'd ... 


854 


Special Council (Public Hearing) July 9, 1974 2 

West Side of Renfrew Street 
between iSth & 19th Avenues 
(continued) 

(c) Height ; not to exceed two storeys nor 2 5 
feet measured from the average grade of 
Renfrew Street as established by the City 
Engineer not including suitable minor roof 
structures containing ventillation or mech- 
anical equipment. 

And subject also to the following: 

(1) The detailed scheme of development to be 
first approved by the Technical Planning 
Board after advice f rem the Urban Design 
Panel and consultation with the City 
Planrting Commission, the Technical Planning 
Board having particular regard to overall 
design, treatment of open space, landscaping, 
adequate provision for suitable service 
areas, loading and refuse. 

(2) Parking provided on site at a ratio 
of one space for every six senior 
citizens ' dwelling units. 

(3) Lots 14 - 20, Block L, Section 44, 
T.H.S.L. be consolidated into one legal 
parcel and so registered in the Land 
Registry Office. 

(4) Compliance with the conditions as set by 
Council resolution of January 22, 1074- 

Should the above conditions not be complied 
with by the owners in order to permit 
enactment by Council of the amending By-Law 
within 180 days from this (Public Hearing) 
date, this approval shall expire. 

The Urban Design Panel recommended that the Technical Planning 
Board approve this rezoning application without "freezing" the 
proposed development into the form as submitted. 

The application was also approved by the Vancouver City Planning 
Commission who endorsed the recommendations of the Technical Planning 
Board. 

Mr. Gray, Zoning Planner, advised that when this re zoning 
application was considered by Council on June 11, 1974, the 
conditions of development stated that the maximum F.S.R. should 
be 0.75. The development as now proposed has a F.S.R. of O.785. 

Mr. Roy Lisogar, on behalf of the applicant, explained that 
one of the reasons for the increased F.S.R. was that under the new 
Fire By-law regulations fire exits were required at each end of the 
building. The entrance to the development is in the centre of the 
building for the convenience of senior citizens, so the developers 
have provided a third fire exit in the centre of the building. 

It was noted that the Urban Design Panel were in favour of the 
intended use, but wished to see a different site layout. Mr. Gray 
advised that if when the development permit application is processed, 
there is still a difference of opinion between the Technical Planning 
Board and the Urban Design Panel, the matter will be reported to 
Council. 


cont ' d . . . 


855 


Special Council (Public Hearing) July 9, 1974 3 


West Side of Renfrew Street 
between iSth & 19th Avenues 
-(continued) 


MOVED by Aid. Harcourt, 

THAT the application be approved subject to the conditions 
of the Technical Planning Board, with the following amendment: 

Floor Space Ratio: not to exceed 0. 79 

- CARRIED UNANIMOUSLY 

(the underlining indicates change) 


2. A. To amend Zoning & Development By-law #3575 to establish 
the CM-IA and CM-2A Commercial District Schedules 
B. (i) Both Sides Granville St. between Drake & Robson Streets 
(ii) Both Sides Granville St. between Robson & Cordova Streets 

An application was received from the Director of Planning to 

(A) amend the Zoning and Development By-law #3575 to establish 
two new district schedules known as CM-IA Commercial District 
and CM-2A Commercial District in accordance with the attached 
draft by-law, including consequential amendments. 

(B) rezone: 

(i) both sides of Granville Street between Drake and Robson 
Streets to a depth of 120'- as set out in the 
attached draft by-law. 

- present zone is ClVhl Commercial District and 
the requested zone is CM-IA Commercial District. 

(ii) both sides of Granville Street between Robson and 
Cordova Streets to a depth of 120 »- as set out in 
the attached draft by-law. 

- present zone is Cyi-2 Commercial District and 
the requested zone is CM-2A Commercial District. 

The application was approved by the Technical Planning Board and 
the Vancouver City Planning Commission. The Commission recommended 
that dwelling units be added as an outright use in both draft schedules. 

Mr. Gray advised that the By-law does not include new residential 
as a permitted use; only the retention of existing dwelling units as 
a conditional use. 

The Mayor called for speakers for or against the application and 
no one appeared. 

MOVED by Aid. Linnell, 

THAT the application be approved. 

FURTHER THAT the Director of Planning be instructed to 
make application as soon as possible to include residential 
dwelling units as a permitted use in the CM-IA and CM-2A 
Commercial District Schedules. 

- CARRIED UNANIMOUSLY 


cont ' d 
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3. A. To amend Zoning & Development By-law #3575 to establish 
the HA-1 and HA-2 District Schedules 
B. (i) Area commonly known as Chinatown 
(ii) Area commonly known as Jastown 

An application has been received from the Director of Planning 
to : 

(A) amend the Zoning and Development By-law #3575 to establish 
two new district schedules known as HA-1 Chinatown Historic 
Area District and HA-2 Gastown Historic Area District in 
accordance with the attached draft by-law including 
consequential amendments. 

(B) rezone: 

(i) the area commonly known as Chinatown from a CM-1 
Commercial District and a M-2 Industrial District 
to a HA-1 Chinatown Historic Area District. 

(ii) the area commonly known as Gastown from a CM-1 

Commercial District and a M-2 Industrial District 
to a HA— 2 Gastown Historic Area District. 

The application was approved by the Technical Planning Board and 
the Vancouver City Planning Commission. 

Mr. David Freeman, solicitor, on behalf of Woodham Developments, 
presented a brief to Council indicating that Woodham Developments 
Ltd. are the owners of two parcels of land included in the proposed 
HA-1 District. They feel these parcels have no identity with the 
character of Chinatown and requested they be excluded. 

Mr. David Rathie, representing Marathon Realty Ltd., requested 
that the C.P.R. Station be excluded from the proposed rezoning as 
Marathon feels redevelopment of the Station should be considered as 
part of the whole Waterfront Study and not as part of the Gastown 
Historic Area. 

Mr. H. S. Freeman, Secretary Treasurer of Fleck Brothers, 
requested that their property be excluded as a portion of their 
overall development would not be included in the proposed zoning. 

Mr. Ted Young, a tenant in the Chinatown area, presented a 
brief to Council requesting that Members of Council and the City 
Planning Department work closely with local community groups in 
Chinatown with respect to the formation of a Chinatown Historic 
Area Planning Committee. 

MOVED by Aid. Pendakur, 

THAT the application be approved subject to the following 
amendment in Schedule 2 - Gastown Historic Area Schedule (HA-2) : 

Section 2(c) should read "any other building or use 
including parking and other transportation facilities 
which are not specifically listed in this schedule ... 

- CARRIED UNANIMOUSLY 

(the underlining indicates change) 

MOVED by Aid. Bowers, 

THAT the C.P.R. Station be excluded from the proposed 
HA-2 Gastown Historic Area District. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Pendakur, 

THAT the properties described as Lot 5, Block 13, D.L. 196 
and Lot 30, Block S, D.L. I96 be excluded from the proposed 
HA-2 Gastown Historic Area District. 


- CARRIED UNANIMOUSLY 
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3. Continued 


MOVED by Aid. Linnell, 

THAT the Director of Legal Services be instructed to draft 
a by-law designating the C.P.R. Station as an heritage structure 
under the City's new Charter amendment. 


MOVED by Aid. Pendakur, 

THAT the report of the Committee of the Whole be adopted, 
and that the Director of Legal Services be instructed to 
prepare and bring in the necessary amendments to the Zoning 
and Development By-law. 


- CARRIED UNANIMOUSLY 


MOVED by Aid. Hardwick, 

THAT the Committee rise and report. 


- CARRIED UNANIMOUSLY 


- CARRIED UNANIMOUSLY 


The meeting adjourned at approximately 3iOO p.m. 


The foregoing are Minutes of the Special Council meeting 
(Public Hearing) of July 9, 1974, adopted on July 23, 1974. 



MAYOR 



CITY CLERK 
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CITY OF VANCOUVER 
SPECIAL COUNCIL - JULY 11, 1974 


A Special Meeting of the Council of the City of Vancouver was 
held on Thursday, July 11, 1974 in the Council Chamber at 7:30 p.m. 

PRESENT : Mayor Phillips 

Aldermen Bowers, Gibson, Harcourt, Linnell, 
Marzari, Massey, and Rankin 

ABSENT : Alderman Hardwick 
Alderman Pendakur 
Alderman Volrich 

CLERK TO 

THE COUNCIL : M. Kinsella 

Local Improvements on the Initiative 
and by Petition 


MOVED by Aid. Bowers, 
SECONDED by Aid. Rankin, 

THAT this Council resolve itself into a Court of Revision for 
the purpose of hearing complaints against the proposed assessments 
or the accuracy of frontage measurements, or any other complaint 
which persons interested may desire to make and which is by law 
cognizable by the Court, Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY. 

COURT OF REVISION 

Street Lighting, Lane Lighting, Pavements and Curbs, 
Stanley Park Neighbourhood Improvements on the 
Initiative Schedule #426 

Lane Lighting by Petition Schedule #427 

The Court received from the Assessment Commissioner, Schedule 
#426 listing a number of Local Improvement projects at various 
locations on the initiative. The Court also received from the 
Assessment Commissioner, Schedule #427 listing a Local Improvement 
project by petition, which had been requested by the majority of 
the assessed owners by means of sufficiently signed petition. 

In respect of Schedule #426, the Assessment Commissioner re- 
quested the Court to approve an annual adjustment of the special 
assessment to reflect a residential zone. The properties concerned 
in the West End are detailed below, as well as the effect of the 
proposed adjustment: 

"Lot 2 W. Hlf., Bik. 69, D.L. 185 Reference No. 602-606- IO9-76 

This parcel is an Inside site with a frontage of 33 feet on the project. ('♦,323 sq. ft.) 

Cost at present zoning - $1».1»9 per foot (33* x $1».1»9) - $1'»8.17 Estimated Annual Payment 

Adjusted Cost - $2.1»2 per foot (33' x $2.1»2) - $ 79.86 Estimated Annual Payment 

Lot 33 N. Hlf., Bik. 70, D.L. 185 Reference No. 6O2-IO9-607-57 

This parcel Is an Inside site with a frontage of 65.50 feet on the project. ('♦,323 sq. ft.) 

Cost at present zoning - $k.kS per foot (65.50' x $k,k9) - $29't.lO Estimated Annual Payment 

Adjusted Cost - $2.1»2 per foot (65.50* x $2.1»2) - $158.51 Estimated Annual Payment" 

cent ' d .... 
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MOVED by Aid. Linnell, 
SECONDED by Aid. Bowers, 

THAT the annual special assessment of the above properties with 
respect tc improvements in the Stanley Park neighbourhood. Schedule 
#426, be amended as requested by the Assessment Commissioner. 

- CARRIED UNANIMOUSLY. 

MOVED by Aid. Linnell, 
SECONDED by Aid. Rankin 

THAT Schedules #426 and #427 as submitted by the Assessment 
Commissioner and amended by this Court, be approved. 

- CARRIED UNANIMOUSLY. 

MOVED by Aid. Linnell, 
SECONDED by Aid. Bowers, 

THAT the Court of Revision rise and report. 

- CARRIED UNANIMOUSLY. 

COUNCIL 

MOVED by Aid. Bowers, 
SECONDED by Aid. Massey, 

THAT the report of the Court of Revision be received. 

- CARRIED UNANIMOUSLY. 

Local Improvement Subsequent Procedure - 
Schedules #426 and #42 7 


The Council received the following representations speaking to 
the projects listed: 

„ , Project 

S ch . No . No . Comments 


Mrs. Young 426 2 

Mr. H.J. Rempel 426 65 
(Macaulay Nicolls) 

Mr. Black 426 65 

Mr. Wood 426 65 

Mr. R.C. Bryfogle 426 65 


Opposed the proposed street 
lighting as this area of Balaclava 
(from 51st to 53rd Avenue) is 
rural in nature with most pro- 
perties being in the area of 
2^5 acres. 

Representing the owners of 7 
properties in the West End, all 
of whom are opposed to the entire 
project . 

Objected to the total project, 
stating the assessment rate unfair 

Representing the Panorama Co- 
operative Assoc., stated all mem- 
bers of the Co-operative are 
opposed to the Project as it 
would result in a high increase 
in their taxes for the next 15 
years . 

Tenant in the West End; spoke in 
support of mini parks as space 
adjacent to apartments generally 
not suitable for residents of the 
area to sit in. 

cent ' d .... 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

F. Social Service Department: 
Extension of Temporary Positions 

The Board of Administration, under date of June 18, 1970, sub- 
mitted report of the Acting Social Service Administrator and the 
Administrative Analyst regarding a number of temporary positions 
and recommending as follows: 

"1. The Social Service Department be maintained generally on 
the present basis until such time as the Financial Aid 
Programme is established, but subject to continued cost- 
sharing by the Province. (Estimated commencement date: 
September 1970) . 

2. In principle, the termination date for the 32 temporary 
positions noted above be extended until: 

(a) the Financial Aid Programme is implemented (21 
positions) ; 

(b) the completion of the changeover of the filing system, 
anticipated by mid-August 1970 (7 Clerk Typists I and 
4 Clerk Typists II) ; 

(c) subject to review with the Provincial Department of 
Social Improvement, Rehabilitation and Human Resources 
on a month- to-raonth basis and a continuation of 
Provincial cost sharing. 

3. The necessary funds be provided from Contingency Reserve." 

The Board of Administration recommends adoption of the 
foregoing and the matter of cost-sharing be the subject of 
continuing review between the Provincial and City officials. 

MOVED by Aid. Bird, 

THAT the foregoing recommendations of the officials and the 
Board of Administration be approved. 

- CARRIED 

G. Study of Scavenging Procedures 

The Board of Administration, under date of June 19, 1970, 
submitted report of the City Engineer as a result of a study of 
scavenging procedures. The City Engineer details the result of 
the study to date in respect of two man refuse collection crews vs 
three man crews and advised of specially designed side loaders. 
As a result of this study it is stated the low capacity and high 
capital cost of the two man units largely offset the significant 
decrease in labour costs possible with two man crews and therefore 
such operation has shown the two man units to be practical and 
economical only in certain areas of the City. The situation 
however, will continue to be under close observation. 

MOVED by Aid. Bird, 

THAT this information be received. 


11^ 

, . 12 


- CARRIED 
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c V, »T Project 
Sen. No. No . 


Comments 


Mr 


Stratton 


Mrs. Whelan 


Com. McCreery 


426 65 Resident of the area; not in 

favour of the location of one 
of the proposed parks as it is 
located only one block from 
Stanley Park (Haro at Lagoon Dr.) 

426 65 Opposed to the proposed street 

widening. She also raised the 
question of who would be respon- 
sible for maintenance of the 
mini parks . 

426 65 Presented the Parks Board's view 

on this project. The Board does 
not approve the street widening 
but is in favour of the remainder 
of the project. 

A number of letters from owners and residents in the West End 
with respect to Project #65, Schedule #426 were noted by the Council. 

MOVED by Aid. Linnell, 
SECONDED by Aid. Rankin, 

THAT the letters referred to above be received. 

- CARRIED UNANIMOUSLY. 

Council also noted the following report of the Board of Adminis- 
tration dated June 25, 1974: 


The City Engineer reports as follows: 


"GENERAL 

Projects for works on the 'Initiative Principle' and 'by Petition' 
have been advanced under the provisions of the Local Improvement Procedure 
By-law and will come before a Court of Revision on July 11, 1974- . 

The projects are listed by the Assessment Commissioner as follows: 

Schedule Item Type 

Initiative 4-26 1 to 4-8 Street Lighting 

Lane Lighting 

Pavement and Curbs, Local Residential 


1 to 4-8 
4-9 to 62 
63 and 64- 
65 


Petition 

DEFEATED PROJECTS 


427 


Stanley Park Neighbourhood Area 
Improvements 

Lane Lighting 


The following projects on the 'Initiative Principle' have been 
defeated: 


Schedule 


4-26 


Item 

5,8,10,16, 

17,18,24,25, 

29,38,39,42, 

45 


TzEe 

Street Lighting 


REDUCTION IN SCOPE 


Schedule 426, Item 22 - Street Lighting on Kent Avenue South from 
Main Street to Chester Street 


Special Council, July 11, 1974 


The portion of Kent Avenue South between Fraser Street and Chester 
Street has been leased from the City by Weldwood of Canada Limited and access 
by the public is limited. Lighting of this section of Kent Avenue South is 
not required and the project should be reduced in scope. 

The revised estimated costs are: 

P.O. Share 
As advanced $14., 236 

Revised $12,530 

SPECIAL ITEHS 

(1) Schedule 426, Item 47 - 55th Avenue from 390 feet west of Oak Street 
to the W.P.L. of Lot 9, Sub. 5, Block 17A, D.L. 526. 

This project should be deleted because the developer of this section 
of the street has paid the full cost of a street lighting project. 

(2) A project for pavement and curbs 'by Petition' on Adanac Street from 
Nootka Street to Lillooet Street was advanced to the November 29, 
1973, Court of Revision (Schedule /V23, Item 3). The project was not 
undertaken pending the initiation by the City of a paving project on 
Adanac Street from Renfrew Street to Rupert Street (except between 
Nootka Street and Lillooet Street) . 

Since the required project has been initiated in the current Court 
of Revision (Schedule 4.26, Item 63), the project on Adanac Street from 
Nootka Street to Lillooet Street can now be undertaken. 

CAPITAL FUNDS 

The City's Share of the recommended projects is available in approved 
capital budgets. 

RECOMMENDATION 

I RECOMMEND, subject to the proceedings of the Court of Revision and 
subsequent approval by Comicil, that: 

(l) The 'Initiative Projects' in Schedule 4.26, except the defeated 
items 5,8,10,16,17,18,24,25,29,38,39,42 and 45, and except item 
47 (deleted) be undertaken. 

The 'Petition project in Schedule 427 be undertaken. 

The 'Petition' project from the November 29, 1973, Court of 
Revision, Schedule 423, Item 3, be undertaken. 

The 'Initiative' project on Schedule 426, Item 22, for Street 
Lighting on Kent Avenue South from Main Street to Chester 
Street be reduced in scope by deleting the portion of the project 
from Fraser Street to Chester Street so that the new limited 
and determinable area is: 

Kent Avenue South from Main Street to Fraser Street; and 
that the portion of the cost of the project to bo borne by 
the real property benefited thereby shall be borne }>ropor- 
tionately in the same manner and on the same basis np orifrinally 
provided for the project." 

Your Board RECOMMENDS the foregoing recommendation of tlie City Engineer 
be adopted. 


City's Share 
$5,616 
$4,634 


Total Cost 

$19,852 

$17,164 


(2) 
(3) 

(4) 


cont ' d 
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MOVED by Aid. Bowers, 
SECONDED by Aid. Gibson, 

THAT the recommendations of the City Engineer contained in the 
Board of Administration report dated June 25, 19 74 be approved, 
except in respect of Item 2, Schedule #426, which be not proceeded 
with (a separate motion was submitted on Project 2 and carried 
unanimously) . 


In respect of Project 65, Schedule #426, dealing with improve- 
ments in the Stanley Park Neighbourhood (pavements, pathways and 
mini parks) , separate motions were submitted with negative votes 
being registered as follows: 


- CARRIED 


Pavements 
Pathways 
Mini Parks 


Aldermen Gibson, Har court and Marzari opposed 
Aldermen Bowers and Rankin opposed 

Mayor Phillips, Aldermen Bowers and Rankin 

opposed . 


The Council adjourned at approximately 8:55 p.m. 


The foregoing are Minutes of the Special Council meeting 
of July 11, 1974, adopted on July 23, 1974. 
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CITY OF VANCOUVER 

REGULAR COUNCIL MEETING 

A regular meeting of the Council of the City of Vancouver 
was held on Tuesday, July 23, 19 74, in the Council Chamber at 
approximately 9:30 a.m. 

PRESENT : Mayor Phillips 

Aldermen Bowers, Gibson, Harcourt, Hardwick, 
Linnell, Marzari , Massey, Pendakur , 
Rankin and Volrich 

CLERK TO THE COUNCIL : D. H. Little 

PRAYER 

The proceedings in the Council Chamber were opened with 
prayer. 

ACKNOWLEDGEMENT 

The Mayor acknowledged the presence in the Council Chamber 
young people from the Mount Pleasant Baptist Church Camp, under 
the direction of their Counsellor, Dale Barkman. 


'IN CAMERA' MEETING 

The City Clerk advised that the 'In Camera' Committee was in 
agreement with the items to be considered at the 'In Camera' 
meeting to be held later this day. 

ADOPTION OF MINUTES 

MOVED by Aid. Linnell, 
SECONDED by Aid. Hardwick, 

THAT the Minutes of the Regular Council meeting dated July 9 , 
1974, with the exception of the 'In Camera' Minutes, the Minutes of 
the Special Council (Public Hearing) dated July 9, 1974, and the 
Minutes of the Special Council meeting dated July 11, 1974, be 
adopted, after changing the record in the Minutes of the Regular 
Council meeting of July 9, 1974, on page 15 (Grant Request - 
Grey Cup '74) to show Alderman Marzari voting against Alderman 
Bowers ' amendment . 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT the Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 

REPORT REFERENCE 

1 . Transit in Europe 

Alderman Hardwick gave a detailed report in explanation of 
his memorandum of July 19, 1974, which referred to a recent trip 
taken by representatives of the Provincial Government, Transit 
Bureau, Regional District, City of Vancouver Engineering Department 
and himself to study public transit systems in various cities in 
Europe. The Alderman, with the aid of a slide presentation, gave 
examples of various types of transit systems. 

MOVED by Aid. Hardwick, 

THAT the memorandum from Alderman Hardwick dated July 19, 1974, 
re transit in Europe, be received and submitted to the Council's 
Special Committee on Transit. 

- CARRIED UNANIMOUSLY 
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REPORT REFERENCE (cont'd) 

2. West End Traffic Scheme - 
Phase II 


Mr. Ken Dobell, Assistant City Engineer - Traffic and 
Transportation, gave a report explanation of the following 
report of the City Engineer dated July 18, 1974, on the matter 
of West End Traffic Scheme - Phase II: 

" Background 

Following the adoption of the West End Policy Guidelines, Council on May 8, 
1973, approved the West End Traffic Scheme - Phase I which came Into operation on 
Monday, June 18, 1973. The major effect of this operation was to remove the heavy 
through traffic from Chllco and Gilford Streets and transfer It to Georgia and 
Denman Streets. A minor, but Important, effect was the reduction In traffic 
movements by West End traffic also travelling through the neighbourhood, particularly 
at night time. 

The environmental objectives of the First Phase have been realized and no 
major problems have developed. On the basis of Its acceptance by residents, a 
permanent street closure pattern was designed and formed part of the Stanly Park 
lio ca 1 Imp r ovement . 

Since the scheme was first Introduced, a barrier was erected two blocks east 
of Denman Street at the Cardero/Haro Intersection, to eliminate the over-use of 
Cardero Street; and parking has been prohibited on the east side of Denman Street 
to ease local and transit movements. 

Proposed Phase II - Area East of Denman Street 

This phase proposes to reorganize the movement of local traffic In the street 
system to minimize traffic flows on most residential streets. This Is to Implement 
the W.E.P.G. #8, I.e. *dlvert local traffic from residential streets to collector 
streets' by adopting a street pattern based on a hierarchy principle, and installing 
traffic diverters and other measures to direct traffic into its use. Figure 1 shows 
the main features of the proposal. The area east of Denman is divided into a set 
of small 'environmental areas' within a pattern of district arterial and local 
distributor streets. Through traffic movements are carried on the district arterials, 
with Nelson and Nicola Streets serving as local distributors and guaranteeing 
emergency vehicle access to all areas. Thurlow Street from Pacific to Nelson is 
changed from one-way to two-way operation relieving Bute Street of its heavy 
traffic toad. Non-essential traffic is removed from the western flank of Nelson 
Park with benefits to the park users and the large number of pedestrians. Speed 
bumps are proposed in lanes where present and future use by fast cars is a nuisance 
and hazard to local residents. 

The proposed street pattern recognizes and caters to the demand for local 
movement in the north-south direction (shown for the p.m. peak hour in Figure 5) 
by putting Nicola Street into the category of local distributor and permitting 
increased traffic flows on it, particularly from Davie to Robson Streets. The north 
and south three blocks of Bute Street are left open as is Jervis Street to provide 
for local journeys between Davie and Nelson Streets. The anticipated traffic flows 
will be observed that in the p.m. peak hour, all streets will carry some local 
traffic, generally serving two or three blocks and consisting mainly of resident 
conmuters returning home. Outside of peak hours the flows will be very much lighter 
on the local access streets, approaching thcee of low density residential areas. 

Public Response to Phase II 

In October, 1973, the scheme was publicized and a public meeting held. Very 
little reaction occurred and this caused concern as It provided little basis for 
advice to Council on the acceptability of the proposal. 

It was decided to ask householders directly and a reply paid questionnaire 
with a nap of the scheme and some explanation was distributed to all West End 
households, by the postman's walk method (see Figure 3). 

Of the 23,600 questionnaires sent out, 3,088 replies were received, repre- 
senting 13.47. of households. Responses from car drivers were higher than those 
people without cars so the results indicate the greater interest by drivers in 
the proposal. Eliminating this bias makes no significant change in the result. 

The support /non- support varied from neighbourhood, being most favourable west 
of Denman and least favourable south of Davie, west from Nicola, (see Figure A 
attached) . 

For the total replies the results indicated 567. in favour, A17. against and 37. 
undeciled. Drivers were about 50:50 and non-drivers were 737. in favour. 

Replies from the area east of Denman Street indicated 517. in favour, 467. 
against and 37. undecided. Drivers were AA 7. in favour and non-drivers 777. in favour 
of the scheme. 


cont ' d. . . 
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REPORT REFERENCE (cont'd) 

West End Traffic Scheme - 
Phase II (continued) 


The questionnaire provided a place for conments and many of these were helpful 
in indicating driver needs and difficulties, and suggesting modifications to the 
pattern to make it more acceptable. This led to deleting the two barriers at 
Bidwell/Burnaby and Harwood/Cardero and replacing them with one at Cardero/Burnaby; 
introducing two-way operation of Thurlow from Beach to Nelson; the removal of daytime 
parking from the east side of Denman and the introduction of speed bumps on certain 
lanes. 

The Citizen and Community groups were advised of the scheme and all replies 
were favourable. At the October public meeting, taxi-cab operators expressed 
opposition to the scheme based on their experiences west of Denman Street and several 
residents had referred to taxi driver threats to boycott the West End if further 
barriers were installed. It is intended to give full information to all taxi drivers 
in the form of maps indicating barrier positions and the best routings, their pro- 
blem having been recognized as one of knowledge of the system. 

The New Barriers 

The new style of barriers, called temporary diverters, have been designed to 
suit the Fire Department operational needs. The major feature is a wide step 8" 
high, which will not permit the passage of cars, but will allow all the fire trucks 
to cross. This design will enable fire trucks to travel through all parts of the 
West End .street system without the need to memorize routes. 

Installation of the Scheme 

The changes to parking regulations, street signing and traffic signals, could 
start by mid-August with the first diverter being installed early in September. 
The diverters could be placed, and the total scheme fully operational by early 
October. 

Cost 

The scheme comprises the following features and their estimated costs are 
indicated as follows: 


a) 

10 temporary diverters (with 

trees and shrubs) 

$27,500 

b) 

1 cul-de-sac (1100 Comox) 


10,000 

c) 

2 street-end closures 


8,000 

d) 

42 speed bumps 


15,500 

e) 

new street signs, painting, s 

ignal modifications 

9,500 

f) 

maintenance in 1974 


2.000 



Total 

$72,500 


West End Planning Team Position 

The West End Planning Team is in favour of this proposed traffic scheme for 
the following reasons: 

a) It will implement West End Policy Guideline #8 relating to local traffic. 

b) The proposed street pattern meets the environmental needs of the 
recognized neighbourhoods in the West End. 

c) The scheme anticipates and provides necessary experience for the future 
development of street parks and permanent closures. 

d) Public support is good with the opinion survey indicating high acceptance 
of the present barrier system by local residents west of Denman Street. 
This indicates that on the basis of eight months' experience the majority 
of residents approve of barriers and suggests that familiarity increases 
acceptance. 

e) The earlier scheme annamcsd was modified in response to suggestions made 
by the survey respondents and will increase its acceptability to many 
people previously opposed. 

Accordingly, the West End Planning Team RECOMMENDS that Council adopt the 
proposed Traffic Scheme Phase II. 


cont ' d. 
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REPORT REFERENCE (conf d ) 


West End Traffic Scheme - 
Phase II (continued) 


Finance 

This scheme was developed subsequent to the approval of the 1974 Revenue and 
Supplementary Capital Budget*. The Comptroller of Accounts and the Acting City 
Engineer have concluied that the temporary dlverters ($27,500) and new street signs, 
painting, signal modifications ($9,500) are properly Revenue Budget items for 
which funds must be provided from Contingency Rsserve. The $2,000 for 1974 main- 
tenance has already been provided in the Revenue Budget. The remaining items, 
the cul-de-sac ($10,000), two street-end closures ($8,000), and 42 speed bumps 
($15,f00) are capital items which should be provided from Streets Capital Funds 
but unallocated funds are not available at this time. 

In the event that Council desires the project to proceed immediately, funds 
could be advanced from the appropriation in the 1974-75 Street Basic Capital 
budget for the construction of curbs and gutters and pavements on major streets 
In the 1975 construction season. Normally these projects are advanced to a Court 
of Revision in November to obtain Council's approval in order that any alteration 
to utilities and other prior work can be authorized well in advance of the paving 
work. 

This year's Capital Budget Includes funds to cover the City's share of the 
cost to construct a permanent pavement with curbs on Boundary Road between Vanness 
Street and Dubois Street with Burnaby contributing half the cost. Due to problems 
which Burnaby cannot readily resolve, the project will not be advanced to a Court 
of Revision until 1975. 

If Council wishes the project to proceed, $37,000 must be allocated from 
Contingency Reserve and $33,500 borrowed from the Boundary Road project; the funds 
borrowed from the Capital Budget would be restored from the 1975 Supplementary 
Capital Budget. The Director of Finance concurs with these proposals. 

Consideration 

The Fire Chief has coranented that he will be able to cross over the dlverters 
but his vehicles will have to slow down and it will increase response time. 

The Police Chief advises that although the proposals will necessarily affect 
police response time, they are acceptable and in his opinion will have a beneficial 
effect on problems of traffic noise. 

The proposed scheme will implement Guideline #8 and reduce traffic in the local 
access streets; however, there is a substantial number of residents opposed to the 
proposal and accordingly the Acting City Engineer submits the proposed scheme to 
Council for CONSIDERATION." 


MOVED by Aid. Pendakur, 

THAT Council adopt the proposed Traffic Scheme Phase II 
as described in the foregoing report with the funds being 
allocated at an estimated cost of $72,500 as outlined. 

- CARRIED 

(Aldermen Bowers and Hardwick opposed) 

MOVED by Aid. Bowers in amendment, 

THAT the proposed barriers located south of Davie Street 
be deleted from the Traffic Scheme at this time. 

- LOST 

(Aldermen Gibson, Harcourt, Linnell , Marzari, Massey, 
Pendakur and Rankin opposed) 

The amendment having lost, the motion by Alderman Pendakur 
was put and CARRIED. 


At this point in the proceedings. Council varied the agenda 
to consider Board of Administration report A-7 (Clause 7) . 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS 

A. BOARD OF ADMINISTRATION 

GENERAL REPORT, July 19, 1974 

Finance Matters 
(July 19, 1974) 

Improvements to Third Floor 
of the City Hall (Clause 7) 

Mr. Kovach, representing the Design Consultants, and Mr. Langley 
of the Department of Permits and Licenses , gave explanations of 
questions asked relating to this matter, and, after due consideration. 
Council considered each proposal contained in the clause as follows: 

(a) Main Hall Circulation Area 
($38,537.00) 


MOVED by Aid. Bowers, 

THAT the proposed renovations as contained in this Clause 
be approved. 

- CARRIED 

(Aldermen Marzari, Pendakur and Rankin opposed) 

(b) Council Chambers 
($45,000.00) 

MOVED by Aid. Bowers, 

THAT renovations to the Council Chambers be not proceeded 
with at this time. 

(referred) 

MOVED by Aid. Massey, 

THAT the question of renovations to the Council Chambers be 
referred to the Finance and Administration Committee for 
consideration and report. 

- CARRIED 

(Aldermen Bowers, Hardwick, Pendakur and Rankin opposed) 

(c) Aldermen's Corridor, Offices 
and Lounge ($63,233.00) 

MOVED by Aid. Bowers, 

THAT the renovations to the Aldermen's corridor, offices and 
lounge be referred to the Finance and Administration Committee 
for consideration and report. 

- CARRIED UNANIMOUSLY 

(d) Committee Rooms #1 and #2 
($20,246. 00) 


MOVED by Aid. Bowers, 

THAT the renovations to Committee Rooms #1 and #2 be referred 
to the Finance and Administration Committee for consideration and 
report. 

- CARRIED UNANIMOUSLY 

(e) City Clerk Furnishings 
($29,451.00) 


MOVED by Aid. Bowers, 

THAT the basic standard of furniture as is provided in other 
departments of the Civic service, be approved for the City Clerk's 
Office . 

- CARRIED 

(Alderman Massey opposed) 

cent ' d. . . . 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

Finance Matters (July 19, 1974) 
(continued) 


Improvements to Third Floor 
of the City Hall (Clause 7) 
(continued) 


MOVED by Aid. Massey, 

THAT the matter of furniture for the City Clerk's Office be 
referred to the Finance and Administration Committee for 
consideration and report. 

- LOST 

(Aldermen Bowers, Gibson, Harcourt, Hardwick , Linnell , 
Marzari, Pendakur, Rankin, Volrich and Mayor Phillips 
opposed) 


(f) (i) Air Conditioning, etc. 

($16,200.00) 


(ii) Contingency Electrical 
($5,000.00) 


(iii) General Contingency 
($20,000. 00) 


MOVED by Aid. Bowers, 

THAT the matter of air conditioning, etc. , contingency 
electrical and general contingency be referred to the Finance 
and Administration Committee for consideration and report. 

- CARRIED UNANIMOUSLY 

(g) One New Handicapped Washroom 
Facility ($4,000.00) 

MOVED by Aid. Bowers, 

THAT a new handicapped washroom facility as proposed, be 
approved . 

- CARRIED UNANIMOUSLY 


At this point. Council observed a short recess. 


COMMUNICATIONS OR PETITIONS 

1. Development Permit Application: 

Spiritual Chapel, 112 West Broadway 

The Council noted a letter from Alderman Bowers concerning 
a request by Mr. Aceman, on behalf of the Spiritual Chapel, to 
appear as a delegation to appeal a decision of the Technical 
Planning Board of July 5, 1974. 

The Board had turned down Mr. Aceman ' s application for a 
Development Permit on the grounds of insufficient parking. 

With the agreement of Council, Mr. Aceman briefly addressed 
the Council and referred to a letter he had circulated to the 
members advising that he had made certain arrangements for 
parking in the vicinity. 


cont'd. 
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COMMUNICATIONS OR PETITIONS (cont'd) 

Development Permit Application: 
Spiritual Chapel, 112 West Broadway 
(continued) 


Mr. Gray, the Zoning Planner, circulated a memorandum giving 
the history of the property and suggesting that in view of the 
new information supplied by Mr. Aceman on parking, that he submit 
a new application giving information on parking facilities and 
providing the Technical Planning Board with certain assurances 
re the use of the premises. 

MOVED by Aid. Pendakur, 

THAT this matter be referred to the Technical Planning Board 
for processing on the bag'is of the new information provided by 
Mr . Aceman . 

- CARRIED UNANIMOUSLY 

UNFINISHED BUSINESS 

The following unfinished business items were deferred pending 
the hearing of delegations later this day: 

1. Addition to Existing Hotel and Apartment Building 
at 500 West 12th Avenue 

2. Commercial Rental Agencies. 

3. Police Disputes - 

Compulsory Arbitration 

Council at its meeting on July 9, 1974, deferred a motion by 
Alderman Volrich regarding compulsory arbitration re the Police 
Force to this meeting of Council. After due consideration, it 
was 

MOVED by Aid. Volrich, 
THAT WHEREAS 

(a) The Provincial Government has restored to the police 
force of the City of Vancouver the unrestricted right 
to strike ; 

(b) A strike of the police force would bring the most 
serious consequences to the citizens of Vancouver 
and leave them open to damage and injury without 
protection ; 

(c) It is decidedly against the public interest that the 
police should have the right to strike, and compulsory 
arbitration is the appropriate process for resolving 
any disputes between the police force and the Police 
Commission ; 

(d) It is the City of Vancouver that has the responsibility 
of paying the cost of policing in our City, and its 
position on the matter of the right to strike should 
have the serious consideration of the Provincial 
Government ; 

THEREFORE BE IT RESOLVED THAT the City of Vancouver request 
the Provincial Government to amend present legislation so as to 
provide for compulsory arbitration in police disputes. 

_ CARRIED 

(Aldermen Harcourt, Marzari and Rankin opposed) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

H. Grant: Vancouver Amateur Swimming Club 
Canadian Dolphin Swim Club 


The Board of Administration, under date of June 19, 1970, 
submitted for consideration a request from the Presidents of the 
Canadian Dolphin Swim Club and the Vancouver Amateur Swimming 
Club for a grant in the amount of $2,250 to provide a special 
reduced rental rate of $12.00 per hour for the Percy Norman 
Memorial pool and $7,00 per hour for the Crystal Pool, The 
Park Board approved a grant to these clubs in this amount, on a 
matching basis with City Council. 

MOVED by Aid. Hardwick, 

THAT the two swimming clubs be requested to consult with 
the Killarney Swim Club with a view to bringing in a Joint grant 
application. 

- CARRIED 

I. Amending By-law to Control Roof Signs 


The Board of Administration, under date of June 19, 1970, 
submitted a report regarding proposed amendment to the Zoning 
and Development By-law to control roof signs in C-2 and C-3 
Commercial Districts, The history of the matter is set out in the 
Board of Administration report and the following is extracted 
therefrom: 

"The Director of Planning has made application to amend Zoning 
and Development By-law #3575 to prohibit roof signs in C-2 
and C-3 commercial districts which will include the deletion 
of Schedule 'F ' to the by-law and necessary consequential 
changes . 

It is therefore RECOMMENDED: 

1. THAT the Corporation Counsel be requested to prepare a 
draft by-law amendment along the lines of Appendix A and 
that such amendment be referred direct to Public Hearing 
after report from the Town Planning Commission. 

2. THAT City Council consider applying the prohibition of 
roof signs to all zoning districts throughout the City 
and if Council agrees to this policy, then the Director 

of Planning be authorized to make the necessary applicatio 
to amend the Zoning and Development By-law and the 
Corporation Counsel be requested to revise the amendment 
referred to in (1) above accordingly." 

The Board of Administration advised the Technical Planning 
Board approved these recommendations subject to minor drafting 
changes necessary. The Board of Administration so recommends. 

MOVED by Aid. Bird, 

THAT the foregoing recommendations be adopted, only insofar as 
necessary to process these applications to a Public Hearing, 


- CARRIED 
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COMMUNICATIONS OR PETITIONS (cont'd) 

2 . 49th Avenue Cross-Town Bus 

The Council noted a letter from the Marpole-Oakridge Area 
Council dated July 3, 1974, requesting to appear as a delegation 
before Council on the matter of an additional east-west bus 
service on 49th Avenue. In this regard. Council also noted a 
copy of the Mayor's memo dated July 4, 1974, advising that the 
Provincial Government has agreed to a 49th Avenue cross-town 
bus and outlining the proposed route. 

Council was advised that the Bureau of Transit is also 
examining an extension of the Marine Drive service through 
70th Avenue to give better transit service to the Marpole area. 

MOVED by Aid. Hardwick, 

THAT the request of Mr. E.J. Ruddell, Chairman - Transit 
Committee of the Marpole-Oakridge Area Council to be heard as 
a delegation be approved, and the arrangements be left with 
the City Clerk. 

- CARRIED UNANIMOUSLY 

3. Quorum of the Vancouver Heritage 
Advisory Board 


The Council noted a letter from the Vancouver Heritage 
Advisory Board dated July 15, 1974, as follows: 

"I wish to inform you of the following extract from the 
Minutes of the Vancouver Heritage Advisory Board meeting of 
June 24, 1974: 

'The Board at present consists of 8 appointed members 
and anticipates that a Council member will be added 
officially to the Board in the immediate future. 
Problems are arising in meeting the quorum require- 
ments which are, by by-law, set at a majority of a 
number of members. It is felt that it would be 
desirable to reduce the quorum requirements and 
therefore, it was, 

MOVED AND SECONDED, 

THAT Council be requested to modify the Vancouver 
Heritage Advisory Board By-law to provide that three 
members shall constitute a quorum. ' " 

Alderman Hardwick advised that Mr. J. Raybould, a member of 
the Board, had advised him personally that he was unable to serve 
on the Board and therefore wished to be relieved of his duties. 

It was explained that if another member was appointed 
soon, this would relieve the quorum problems until the new 
By-law is submitted, in which it is intended a member of 
Council will be added to the Board. 

MOVED by Aid. Hardwick, 

THAT Mr. Raybould 's resignation be accepted and the City 
Clerk obtain nominations as soon as possible. 


- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIONS (cont'd) 


4. Steams Restaurant - Request 
to Extend Business Hours 

The Council noted a letter dated July 2, 1974, from Mr. 
Tommy Young of Steams Restaurant, 50 East Hastings Street, asking 
Council to reconsider its decision of July 9, 1974, concerning 
the extension of hours of Steams Restaurant and permit the 
restaurant to remain open until 3:00 a.m. instead of 1:00 a.m. 

The City Clerk advised that subsequently, the owners of 
Steams Restaurant have requested that Council defer action on 
the letter for two months . 

MOVED by Aid. Gibson, 

THAT, as requested by Steams Restaurant, reconsideration of 
this matter be deferred for two months. 

- CARRIED UNANIMOUSLY 

5 . Changes in Police Manpower 

The Council noted the following letter dated July 11, 1974, 
submitted by the Mayor and Alderman Bowers concerning changes in 
Police manpower: 

"The recent Provincial takeover of the Courts and Police 
training activities has a niomber of ramifications for the 
City Police Department. The Provincial Government is creating 
a corps of Sheriffs to handle Court policing and transportation 
duties. The effect of these moves will be to relieve ll4 
Vancouver City Policemen for other duties over the next year or 
two. ^ 

Over the same period of time, the Provincial Government, in co- 
operation with Vancouver City Police, will be creating an or- 
ganized Crime Task Force. About 60% o^ the 114 above-mentioned 
policemen will be assigned to this Task Force. They will remain 
on the payroll of the Vancouver City Police Force and under its 
command . 

The remaining 40% of the 114 policemen will be available for re- 
assignment. Because of these changes, it is not anticipated the 
Police Commission will be asking for any ' additional manpower for 
several years. Some 40 additional policemen will therefore be 
available for community policing' over the next year or two. It 
is the intention of the Police Commission, and the Police Chief, 
to concentrate this additional manpower on, community policing. 
It is also the desire of the Provincial Government that this be 
done. These developments are being brought before Council as they 
represent an increase in the level of service. We will be re- 
porting to Council as additional information is available. 

RECOMMENDATION: We recommend that Council approve these planned 

shifts in manpower allocation in principle." 


MOVED by Aid. Bowers, 

THAT there be no reduction in the total compliment of the 
Police Department on the changes made as a result of the 
Provincial Government takeover of the Courts and Police Training 
activities . 


- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIONS (cont'd) 

6. Lease of Premises at 
570 Carrall Street 

Council noted a letter from Hood, Joe and Chong dated 
July 11, 1974, requesting to appear before Council as a 
delegation on behalf of Mid-east Enterprises Limited concerning 
the lease of premises at 570 Carrall Street. 

MOVED by Aid. Bowers, 

THAT the request of Hood, Joe and Chong to be heard as 
a delegation this day be approved. 

- CARRIED UNANIMOUSLY 

7. Portable Signs - 
Mr. David Yanor 

The Council noted a letter from Mr. David P. Yanor of 
Porta Sign Ltd. , requesting to appear as a delegation before 
Council regarding the portable sign section of the draft 
Sign By-law. 

MOVED by Aid. Harcourt , 

THAT the request of Mr. David P. Yanor to be heard as a 
delegation be approved, and arrangements be left with the City 
Clerk. 

- CARRIED UNANIMOUSLY 

8. Grant Appeal - Greater Vancouver 
Convention and Visitors Bureau 

The Council noted a letter from the Greater Vancouver 
Convention and Visitors Bureau dated July 17, 1974, requesting 
to appear as a delegation appealing the Civic grant to the 
organization, approved earlier this year. 

MOVED by Aid. Harcourt, 

THAT the request of the Greater Vancouver Convention and 
Visitors Bureau to be heard as a delegation be approved, and 
arrangements be left with the City Clerk. 

- CARRIED UNANIMOUSLY 

9. Water Street Beautif ication 
Program - Delegation Request 
from Mrs. D. Gould 


MOVED by Aid. Harcourt, 

THAT the request of Mrs. Doris Gould to appear as a delegation 
later this day concerning Water Street Beautif ication Program, be 
approved . 

- CARRIED UNANIMOUSLY 

10. Fruit Vendors 

Council noted the following memorandum submitted by Alderman 
Bowers dated July 19, 1974: 

"The following suggestions arosa out of the iitddeats Isvolvlnt Mr. Kaimady, 

but have far vlder Is^lications. 

Coimcll is on record as favouring the establlshnent of a Tamer's Market 
and also has permitted the selling of fruit in Gastovn under a Street Market pendt. 
In addition we find, at this tine of year, fruit vendors appearing sporadically 
at varxous points in the city. 

I believe that it is in the public interest that these be permitted 
in suitable locationsand with appropriate regulations. At least Council shsuld 
decide whether to prohibit them, to tolerate them, or to license them. 

At the moment, most of them operate illegally. A few that have applied 
for permission recently have been issued tesporary mobile street vendor's pernits 
at $1 per day. These permits were designedfor such ventures as selling 
balloons on the day of a parade, but the City License inspector has no other 
appropriate permits to cover such vendors. He would appreciate some diraction 
on the matter. 

J- I J 
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COMMUNICATIONS OR PETITIONS (cont'd) 
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Fruit Vendors 
(continued) 


Thcr* is sooie concern over the number of possible Individual applicant* 
and the inability of our staff to acrMn Cheaa i^rep«rly> Dm whole mattar is 

related to the availability of a week-round Farmer's Market in the city. 

I RECOMMEND 

1) that the city step up its efforts to find a site for a week-rotaid fanner's market, 
and that in particular the Mayor be asked to negotiate with the National Harbours 
Board for the temporary use of the site north of Alexander Street 

2) that in addition an effort be made to enable fresh produce be sold by growers 
in other parts of the city: that representatives of Planning, Engineering 
and of the United Fruit Growers meet to consider suitable smaller locations. 

3) that United Fruit Growers be invited to supervise the allocation of such sites 
to fruit growers, not necessarily members of their association. 

4) that the Department of Permits and Licenses recommend to Council suitable 
permits and fees for such sites, either to United Fruit Growers, or to individual 
applicants, and that they prepare a simple set of regulations to be given 

to applicants. ^ 

5) that the temporary mobile street vendor permits not be used for fruit vendors 
stationed on or off the highways in the city. 

INFORMATION concerning Mr. Kennedy's permit at Grandvicw & Slocan 

The Incidents culninating In the arrest and jailing of Mr. Kennedy 
have been well recorded and reported. By Friday afternoon, July 19, he was 
back at the site while out on bail, selliag fruit with the aid of several 
assistants, but irf.thout having his truck parked on the site. 

• I viewed the site and consulted at length with the Chief Constable 
and with the officials in Permits and Licences, in Engineering and in the Law 
Departments, who had been concerned with the case. It appeared that the city 
was prepared to issue him a mobile street vendor's permit, though preferably 
at another location, and only reluctantly at his present location (and on 
condition that he stay well clear of Slocan Street) . On the other hand, Mr. 
Kennedy was unwilling to come to city hall to apply for it, and was Inviting 
further confrontations. 


As a peace-making gesture, I applied for a permit on his behalf and 
delivered it to him at 5 p.m. The permit is good for 7 days, i.e. until 
Friday, 26 July, and, of course, does not exempt him from complying with 
health or traffic regulations. 

My action was taken in response to a very large number of calls to the 
Mayor's office expressing concern over the escalation of hostilities, no matter 
how they were provoked. It was also intended to regularise the situation 

for the period of one week to give Council time to consider its policies 
and regulations concerning fruit vending. 

It should not be interpreted as condoning the actions of Mr. Kennedy 
in selling fruit without a licence, or in provoking the offfcials and police 
officers who were charged with enforcinc our laws. He still will be facing 
in Court the charges arising from this. 

MOVED by Aid. Bowers, 

THAT the recommendations contained in the foregoing 
memorandum, be approved. 

- CARRIED UNANIMOUSLY 


BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 


BOARD OF ADMINISTRATION GENERAL 
REPORT, July 19, 1974 (continued) 

Works & Utility Matters 
(July 19, 1974) 

The Council considered this report which contains eleven 
clauses identified as follows: 


CI. 1: Local Improvement - Reduction in Scope 

CI. 2: Closure of Pendrell Street between Burrard 

Street and Thurlow Street, Blocks 9 and 10 

D.L. 185 - St. Paul's Hospital 
CI. 3: Lane North of Grandview Highway West of the 

Lane West of Commercial Drive, Lot 1, SJ5, 

Block B, Block 154, D.L. 264A - Lease 
CI. 4: Rental Increase for Nanaimo Street Footbridge 

on National Harbours Board lands 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

Works & Utility Matters 
(July 19, 1974) (continued) 


CI. 

5 : 

CI. 

6 : 

CI. 

7: 

CI. 

8: 

CI. 

9: 

CI. 

10 : 

CI. 

11 : 


Rental Increase fo 
Street End 
Rental Increase fo 
Bridge Footings 
Closure of Ontario 
Kent Avenue, D.L. 
Closure of Portion 
Great Northern Way 
Tender No. 56-74-1 
Diesel Fuel Oil 
Tender No. 58-74-2 
Tender No. 58-74-1 


r Sewer Outfall at Slocan 

r Lease for Granville 

Street, South of South 
322 

of Carolina Street between 
and 5th Avenue 

- Automotive Gasoline and 

- Ready Mixed Concrete 

- Mineral Aggregates 


The Council took action as follows 


Closure of Pendrell Street between Burrard 
Street and Thurlow Street, Blocks 9 and 10 
D.L. 185 - St. Paul's Hospital (Clause 2) 

MOVED by Aid. Bowers, 

THAT this Clause be approved after changing recommendation 
(b) to read as follows: 

" (b) The closed road be conveyed to either or both 
of the abutting owners at a reasonable price." 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Volrich, 

THAT the Board of Administration submit a report for the 
information of Council on the details of the extension planned 
for St. Paul's Hospital. 

- CARRIED UNANIMOUSLY 

Closure of Ontario Street, South of 
South Ken Avenue, D.L. 332 (Clause 7) 

MOVED by Aid. Pendakur , 

THAT this Clause be approved after changing recommendation 
(b) to read as follows: 

" (b) The value of the difference in area between the closed 
street and the new street to be $31,500 in accordance 
with the recommendation of the Supervisor of Property 
and Insurance and that the applicant be required to 
pay this cost . " 

- CARRIED UNANIMOUSLY 

(Underlining indicates 
change) 

Balance of Report 

MOVED by Aid. Bowers, 

THAT the recommendations of the Board of Administration 
contained in Clauses 1, 3 to 6 inclusive and 8 to 11 inclusive, 
be approved. 

- CARRIED 

(Alderman Marzari opposed Clause 8) 


87;) 


Regular Council, July 23, 1974 13 

BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

3uilding & Planning Matters 
(July 19, 1974) 

The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Strata Title Application - New Construction, 

1429 Williams Street, Vancouver, B. C. 

(Landmark Projects Corporation Limited) 
CI. 2: Strata Title Application - New Construction, 

8107 - 8167 Cambie Street, Vancouver, B.C. 

(M.L. & S. Investments) 
Cl. 3: Strata Title Application - New Construction, 

1123 - 1145 West 8th Avenue, Vancouver, B.C. 

(Fairview Environmental Concepts Limited) 

The Council took action as follows: 

Strata Title Application - New 
Construction at 1429 Williams 
Street (Clause 1) 


MOVED by Aid. Harcourt, 

THAT the application of Landmark Projects Corp. Ltd. , under 
the Strata Titles Act re new construction at 142 9 Williams Street, 
be approved subject to application of relevant By-laws. 

- CARRIED UNANIMOUSLY 

i 

Strata Title Application - New 
Construction at 8107-8167 Cambie 
Street (Clause 2) 


MOVED by Aid. Harcourt, 

THAT the application of M.L. & S. Investments, under the 
Strata Titles Act re new construction at 8107 - 8167 Cambie 
Street, be approved subject to application of relevant By-laws. 

- CARRIED UNANIMOUSLY 

Strata Title Application - New 
Construction at 1123-1145 West 
8th Avenue (Clause 3) 


MOVED by Aid. Harcourt, 

THAT the application of Fairview Environmental Concepts Ltd., 
under the Strata Titles Act re new construction at 1123 - 1145 
West 8th Avenue, be approved subject to application of relevant 
By-laws . 

- CARRIED UNANIMOUSLY 

Licenses & Claims Matters 
(July 19, 1974) 

Sidewalk Cafes on Granville 
Mall (Clause 1) 


MOVED by Aid. Pendakur , 

THAT this Clause be received, but applications for a sidewalk 
cafe be submitted to the Engineering Department for processing. 

- CARRIED UNANIMOUSLY 


1 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

Fire & Traffic Matters 
(July 19, 1974) 

Closure of Exhibition Park Before 
and After Pacific National 
Exhibition, 1974 (Clause 1) 


MOVED by Aid. Pendakur , 

THAT the recommendation of the Board of Administration 
contained in this Clause be approved. 

- CARRIED UNANIMOUSLY 


Finance Matters 
(July 19, 1974) 

The Council considered this report which contains seven 
clauses identified as follows: 


CI. 1: Appropriation 7045/4 87 - Advertising 

CI. 2: Expenses - Clients' Committee - Orpheum Theatre 

CI. 3: Replacement of Fire Dispatching System 

CI. 4: Re-roofing at Vancouver Library Building and 

Queen Elizabeth Theatre 
CI. 5: Staffing Requirements: Health Department 
CI. 6: Attendance of the Vancouver Fire Department 

Band to the Penticton Peach Festival 
CI. 7: Improvements to Third Floor of City Hall 

The Council took action as follows: 


Clauses 1 to 4 inclusive 


MOVED by Aid. Bowers, 

THAT the recommendations of the Board of Administration 
contained in Clauses 1 to 4 inclusive, be approved. 

- CARRIED 

(Alderman Pendakur opposed Clauses 1) 


Staffing Requirements - 
Health Department (Clause 5) 


In considering this Clause, Council was advised that the Board 
of Administration has requested that the following recommendation be 
also included in this Clause: 


" (c) The Acting Director of Personnel Services classify any 
new positions approved in this report and submit his 
recommendations to the Board of Administration." 


MOVED by Aid. Bowers, 

THAT the recommendations of the Board of Administration 
contained in this Clause, including the foregoing recommendation, 
be approved ; 

FURTHER THAT the position of psychologist as recommended by 
the Medical Health Officer and the Director of Mental Health 
Services be established, effective when filled, on a cost-sharing 
basis . 

- CARRIED UNANIMOUSLY 

Attendance of the Vancouver Fire Department 
Band to the Penticton Peach Festival (Clause 6) 

MOVED by Aid. Volrich, 

THAT the Vancouver Fire Department Band be authorized to 
participate in the Penticton Peach Festival on August 3, 1974, 
with the bandsmen providing their own transportation and the City 
providing a subsidy of $10.00 each to cover the cost of gasoline 
(a total cost of $350.00). 

- CARRIED UNANIMOUSLY 

(For Council action on Clause 7, see page 5) 


The Council recessed at approximately 12:15 p.m. to reconvene 
in the Council Chamber at 2:00 p.m. 
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Council reconvened in the Council Chamber at 2.00 p. 91., with 
Mayor Phillips in the Chair and the following members present: 

PRESENT ; Mayor Phillips 

Aldermen Bowers, Gibson, Harcourt, Hardwick 
Linnell, Marzari, Massey, Pendakur, 
Rankin and Volrich. 

CLERK TO THE COUNCIL: D,H. Little. 


DELEGATIONS, UNFINISHED BUSINESS, COMMUNICATIONS 

AND REPORTS 


Addition to the Existing Hotel and Apartment 
Building at 500 West 12th Avenue, 
(Development Permit Application No. 65098) 

Council on July 9, 1974, deferred consideration of the Board 
of Administration Report, Building and Planning Matters dated July 
5, 1974, pending hearing of delegations on this matter. 


Mr. Ben Wosk, owner of the building in question, addressed 
Council and filed a brief dated July 19, 1974, giving details of 
the proposed expansion. He also stated that if necessary he 
would be willing to leave the beer parlour in its present location 
and to either withdraw his request for a lane, or agree to the 
lane being 'one way' only. 

Mr. J. A. Pentland, representing the property owners and 
tenants in the 500 Block, West 13th Avenue, addressed the Council 
and filed a brief, dated July 18, 1974, objecting to the proposed 
expansion and relocation of lane on the basis that it would 
increase existing problems pertaining to parking, litter and 
noise , particularly between midnight and 1.30 a.m. Mr. Roy 
Paulson spoke on behalf of the owners of the Camellia Court 
Apartment which is situated on 13th Avenue, adjacent to the 
existing hotel and apartment building. He stated the owners 
and tenants of the apartment block are opposed particularly to the 
beer parlour and lane being relocated, on the grounds that it would 
generate a substantial increase in traffic, parking problems, 
noise, litter, etc. 

Council also noted a letter of objection dated^May 8^ 1974, from Mrs 
D.W. Dawson, co-owner of the Camellia Apartments. 

The Assistant City Engineer, Traffic and Transportation, and 
the Zoning Planner spoke to the Board of Administration report of 
July 5, 1974 on the subject. 

MOVED by Aid. Volrich 

THAT this matter be referred to the Board of Administration 
and the Technical Planning Board to consider and report back to 
Council on what conditions may be imposed to regulate traffic and 
parking, particularly on 13th Avenue; this report to include further 
consideration of the following: 

1) Exits on to Cambie and 13th Avenue 

2) Lane arrangement. 

3) Commercial Loading arrangements 

4) Noise. 

5) Entrance to Beer Parlour 

6) On-site parking. 

7) Commutation of payments re local improvements 
for paving of lane. 

- CARRIED UNANIMOUSLY 
(Aldermen Gibson, Marzari, Massey and Rankin opposed) 
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DELEGATIONS (Cont'd) 

Commercial Rental Agencies 

Council on July 9, 1974 deferred consideration of the reports 
of the Standing Committee on Social Services dated June 13 and 
June 20, 1974, pending the "hearing of a delegation from Timesavers 
Services Inc. Mr. Jim Patterson, Timesavers, addressed the 
Council and filed a brief dated July 22, 1974 refuting various 
allegations made against Timesavers, and containing certain 
proposals. He also stated that Timesavers would be willing to 
discuss the use of their computer by non-profit rental agencies 
and negotiate other aspects. 

MOVED by Aid. Rankin 

THAT Council request the Director of Legal Services to draft, 
under the City Licensing Bylaw, an amendment which requires that 
no rental agency may charge in advance for service rendered; that 
the rental agency must find accommodation for the tenant and then 
bill the tenant in the normal manner. 

(amend ed) 


MOVED by Aid. Linnell (in amendment) 

THAT the words "except for a recristration fee of $5.00" 
be inserted following the second 'that' in the above motiqn. 

- CARRIED 

(Aid. Harcourt, Marzari and Rankin opposed) 

The motion of Alderman Rankin as amended and reading as follows 
was put and CARRIED. 

"THAT Council request the Director of Legal Services to draft, 
under the City Licensing Bylaw, an amendment which requires that, 
except for a registration fee of $5.00 , no rental agency may charge 
in advance for service rendered; that the rental agency must find 
accommodation for the tenant and then bill the tenant in the normal 
manner." 

(Aid. Pendakur and Volrich opposed) 
♦Underlining denotes amendment. 

MOVED by Aid. Rankin 

THAT the report of the Standing Committee on Social Services 
dated June 13, 1974, be received for information. 

- CARRIED UNANIMOUSLY 


Water Street Beautif ication - Basis of Assessment . 

Council on July 9, 1974 when considering Department report 
dated July 3, 1974, re Water Street Beautif ication program approved 
recommendations IV (a) and (b) and referred recommendation (c) re 
design and cost sharing to the City Engineer and the Director of 
Planning for further report to include alternative methods of 
assessing property owners. 

Council noted a report dated July 9, 1974 from the Acting 
City Engineer on Water Street Beautif ication - Basis of Assessment. 
This report set out the following alternative methods of assessment: 

1. Give no relief, assessing strictly by frontage. 

2. Reduce the assessable frontage in the same proportion 
as the average depth is less than 100 feet. This would 
be, in effect, the assessment of these shallow parcels 
on the basis of area. 

3. (A middle position between '1' and '2') reduce the 
assessable frontage by one-half of the proportion which 
the average depth is less than 100 feet. 
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DELEGATIONS (Cont'd ) 
Water Street Beautif ication - Basis of Assessment . (Cont 'd) 

4. (A more generous compromise than '3') reduce the assess- 
able frontage by three-quarters of the proportion which 
the average depth is less than 100 feet. 


Mrs D. Gould, property owner in the area, addressed Council 
and opposed the project because of increased property taxes. Mr. 
McLean represented a number of property owners in the area and 
spoke in support of the project. He stated that he and those he 
represents would favour alternative '3' quoted above. Mr. W. 
Bodner also addressed Council on this matter stating his objections 
to the proposed project because of increased property taxes. 

MOVED by Aid. Bowers 

THAT alternative '4' in the City Engineer's report, quoted 
above, be approved. 

- CARRIED UNANIMOUSLY. 
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Lease Surrender - Standard Oil Co. Ltd. 
570 Carrall Street. 

Earlier this day Council agreed to hear a delegation from 
Mr. H.L. Cashman, Hood, Joe and Chong, on behalf of Mid East 
Enterprises Ltd., which is a sub-lessee of the certain portion 
of the premises at 570 Carrall Street which are scheduled to be 
demolished by July 31, 1974. Mr. Cashman put forward the following 
proposal for Council's consideration: 

"That the existing Service Station building, pumps and tanks. 
On this site be demolished effective July 31, 1974, but that 
the other building on the property, which is located some 
distance away from the Service Station and presently occupied 
by Mid East Enterprises, be permitted to remain until such 
time as the City requires this site. Mid East Enterprises 
would guarantee to demolish the building and leave the site 
in a neat and tidy condition when required." 

Council also noted a report from the Board of Administration 
dated July 18, 1974, setting out a number of alternatives for 
dealing with this matter. 

MOVED by Aid. Rankin 

THAT consideration of the report of the Board of Administration 
dated July 18, 1974, be deferred pending a report back from the 
Supervisor of Property and Insurance on the proposal submitted this 
day by Mr. Cashman on behalf of Mid East Enterprises. 


- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

J. Rental of Lighting Equipment to 
'Theatre in the Park * 

The Board of Administration, under date of June 22, 1970, 
submitted the following report of the Manager of the Vancouver 
Civic Auditorium regarding the rental of lighting equipment to 
the organization 'Theatre in the Park': 

"The Vancouver Civic Auditorium Board has lent encouragement 
to the 'Theatre in the Park' admitting that to produce 
summer musicals in The Queen Elizabeth Theatre is an 
enormously expensive affair. This was tried by the Vancouver 
Festival. What is really wanted by the public is open-air 
Theatre. To help avoid the hazard of rain, the promoters 
of 'Theatre in the Park' have been advised to design their 
sets in such a way that their production could be moved 
to The Queen Elizabeth Playhouse in case of persistent rain. 

The 'Theatre in the Park' have entered a request that certain 
lighting elements, previously the property of Theatre Under 
The Stars, be loaned to them for the run of their 
productions . 

The Vancouver Civic Auditorium Board concurs with the 
Manager's proposal that these be loaned to them under the 
care and supervision of The Queen Elizabeth Theatre lighting 
operator. In return, the sum of $1,800.00 be paid by the 
'Theatre in the Park' as a rental credit. In case of rain, 
their production could be moved to the Playhouse and this 
amount would cover ten evenings rental. If the credit is not 
used, it will accrue to Theatre rentals. Rentals in excess 
of $1,800.00 and all other charges would be paid by 'Theatre 
in the Park ' , should they be forced by rain to move to the 
Playhouse for more than the ten-day period. The Playhouse 
has no conflicting bookings during July." 

MOVED by Aid. Phillips, 

THAT this lighting equipment be rented to the organization 
for the amount of $1,800.00, based on the report of the Auditorium 

(amended) 

MOVED by Aid. Adams, in Amendment , 

THAT the following words be added to the motion of Alderman 
Phillips : 

'such rental to be paid in advance', 

- CARRIED 

The motion, as amended, and reading as follows was put and carried: 

"THAT this lighting equipment be rented to the 
organization for the amount of $1,800.00, based 
on the report of the Auditorium Manager, such 
rental to be paid in advance," 

K. New Fountain and Stanley Hotels 

The Board of Administration, under date of June 19, 1970, 
submitted the following report of the Director of Planning: 

"On April 30, 1970, Council adopted a report asking the Army 
and Navy Stores Limited to defer their request for a Develop- 
ment Permit for two months, pending the outcome of negotiations 
between the Residents of Gastown group and the Central Mortgage 
and Housing Corporation. Council is reminded that the Residents 
of Gastown group were undertaking a feasibility study in course 
of negotiations with Central Mortgage and Housing Corporation, 
contemplating the hotels being renovated and converted to 
middle aged and elderly citizens' residences, plus retail use 
at ground floor. cont'd... 
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BOARD OF ADMINISTRATION. DEPARTMENT AND OTHER REPORTS (Contd ) 

G. Day Care; 99 year lease; 
Development Permit 67042 
Hudson Marine Plaza. 


Council considered the following report, dated July 19, 1974, 
from the Director of Social Planning: 

" On March 7, 1974, the Standing Committee of Counril on Community 
Development, in reference to a commercial office tower development 
in Marpole. and the r€?quest from the Marpole/Oakridge Area Council 
to include community facilities in the complex, recommendeds (excerpt) 

"b) That the Social Planning Department determine in 

consultation with the Area Council and Developer what 
facilities could appropriately be included in the 
development, and report back to the Committee." 

With regard to the above recommendation it was agreed between the 
Marpole/Onkridge Area Council, the developer (Hudson Marine Holdings 
Limited), the Provincial Day Care Officials and the Social Planning 
Department, that day care was a suitable use for the Hudson Marine Plaza. 

Hudson Marine Holdings Ltd. offered the City a 99 year Lease for the 
sum of $1.00 an 2,000 square feet of indoor space and roughly 
2400 Fquaro feet of outdoor space for day care use. In return they 
wished an additional storey on the office tower without further 
parking requirements. 

After discussion with the Mayor and Alderman Volrich, Chairman of the 
Community Hovel opment Committee, it was agreed to put the proposal 
forward to the Technical Planning Board for the required approval. 
On May 31, 1974, after discussion the Technical Planning }Joard 
approved tlie following resolutions 

■"THAT Development Permit application #67042 be approved in 
accordance with tlic application and such plans and information 
forming part thereof, thereby permitting an additional storey 
to the building approved by Development Permit #65161 up to a 
maximum total floor space ratio of 3.19 and the relaxation of 
the parking requirements from 493 off street parking spaces to 
471 subject to the developer entering into a satisfactory lease 
arrangement with the City to provide space needed for a day 
care centre." * 


It was agreed that the action of the Technical Planning Board on this 
application should bfe reported to City' Council for their approval on 
lease arrangements. 

On June 7, 1974, the Technical Planning Board adopted the following 
further recommendation of the Zoning Planners 

"THAT the 'J'echniral Planning Board's approval of Development 
Permit Application #67042 on May 31, 1974, be amended by 
addition of the following condition: 

•A letter of undertaking to be first submitted to the 
satisfaction of the Director of Planning and the Medical 
Health Officer that the proposed Day Care Facility will be 
provided and maintained to the standards required by tUo 
Provincial and Municipal authorities for dny care facilities'" 

A further requirement was that a registered le.ise should be entt-red 
into before the permit was issued. This has not vet been done. 
The building structure has now L^en totallv erected including the 
extra floor. 

As the new dHvelopmont permit has not been issued, subsequent structural! 
and Lniildinn p(M-^i^^ have also been rielaved. The non-issuance of 
these v.Tt-if'UP rennits is now resulting in an inability on the developers' 
part to r-et plumbinn and other inspections that are necessary to keep 
work continuing on tl-.e project. 


cont'd. 
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Day Care: 99 year leas6; 
Development Permit 67042 
Hudson Marine Plaza. (Cont'd) 


The Technical Planning Board, at its meeting on the 19th of July 
amended its motion requiring actual registration of the Lease before 
issue of the necessary permits and substituted instead Council's 
approval of the basic arrangement and the designation on the new 
dpvelnpmont permit that the space in question be reserved for dny 
care uat'. 

The plans for the day care space have been the subject of detailed 
discussion between Day Care Licensing authorities and the building 
Architect over the past 2 months. The day care will be provided 
up to the required Provincial and Municipal standards for such 
facilities. 

Although detailed lease arrangements await the negotiation of the 
Director of Legal Services, Hudson Marine Holdings has agreed to 
give the City rights to sub-lease. A newly organized day care 
society "The Shannon Day Care Society" is ready and prepared to move 
into the space upon completion of the building. They have already 
entered into preliminary discussions themselves with the Day Care 
Licensing Division and the project's Architect with regard to 
arranging the details of their operation and occupation of the 
premises. 

The Director of Social Planning recommends that: 

1. Council approve in principle a lease arrangement between 
Hudson Marine Holdings Ltd. and the City of Vancouver 
covering 4,400 square feet of day care space for 99 years 
(or the life of the building) at the sum of $1.00 in the 
Hudson Marine Plaza. 

2. Council nuthorij^o the Director of Legal Services to complete 
a detailed lease arrangement to his satisfaction. 

3. Council approvp the following two major components of the 
lease arrancicmont : 

n) Should .11 i;om<< future (Into the City deride tliat day rare 
would no lonqer serve a useful function in iho Hudsoti 
M.irim- Pl.ii'.i, .Tiiy ol hor putlic uf^o would be subjf'ct t o 
mutu,il aqr<H-moiU bf't,wi<»'n the buildinq's owner and the City: 

b) Tlip City or its sub-lpssor to pny its f-hare, based on 
percent aqe of total builc;Jing area occupied, of taxes 
and utilities. 

MOVED by Aid. Marzari, 

THAT the recommendations of the Director of Social Planning 
contained in the above report be approved. 

- CARRIED UNANIMOUSLY 

At this point the Council recessed for an 'In Camera' 
Meeting in the Mayor's office, and re-convened in the Council 
Chamber at 5.20 p.m. 
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BOARD OF ADMINISTRATION 
REPORT. July 19. 1974. 

Personnel Matters (July 19, 1974) 

Personnel Regulation #70 - 
Documentation on Employment . 

MOVED by Aid. Linnell 

THAT the recommendation of the Board of Administration contained 
in this report be approved but that the requirements of a marriage 
certificate for female employees be deleted if this deletion does not 
conflict with any statutory requirements. 

- CARRIED UNANIMOUSLY. 


Property Matters 
(July 19, 1974) 

The Council considered this report which contains six 
clauses identified as follows: 

CI. 1: Amendment to Rental Review - Lot 6, Block 4 8, 
D.L. 182 & 2037 Sit. E/S Glen Drive, South of 
William Street 

CI. 2: Lease Renewal - Portion of W/S Granville Street, 
South of 66th Avenue, Formerly the Easterly 10' 
of Lots 1 - 3 of Lot 2 of Block 4 and Lot 1 of 
Block 5, D.L. 325 

CI. 3: Right-Of-Way Easement, D.L. 6330, Situated S/S 
False Creek, East of Granville Street 

CI. 4: Lot 95, D.L. 339, Situated 6700 Block 
Arlington Street 

CI. 5: National Harbours BQ,ard Lease Adjacent to 
Stanley Park 

CI. 6: Surrender of Lease - South Foot of Main Street 
between Kent Avenue South and the Eraser River 
City of Vancouver to Evans Products Co. Ltd. 

The Council took action as follows: 

MOVED by Aid. Gibson 

THAT the recommendations of the Board of Administration 
contained in Clauses 1 - 5 of this report be approved. 

- CARRIED UNANIMOUSLY 

Surrender of Lease - South Foot of Main Street 
between Kent Avenue South and the Eraser River 
City of Vancouver to Evans Products Co. Ltd. (Clause 6) 
MOVED by Aid. Bowers 

THAT the request of Evans Products Co. Ltd., for surrender of 
lease on the subject property to be effective July 31,1974 be approved. 

- CARRIED UNANIMOUSLY 

B. DEPARTMENT GENERAL 

REPORT. July 19. 1974. 

Works and Utility Matters 
(July 19. 1974) 

The Council considered this report which contains two clauses 
identified as follows: 

Cl.l. Water Street Beautif ication - Basis of Assessment. 
CI. 2. City Bridge Study. 

The Council took action as follows: 

MOVED by Aid. Hardwick 

THAT the report of the City Engineer contained in Clause 2 
of this report be received for information. 

- CARRIED UNANIMOUSLY 
(For Council action on Clause 1 - see page 16) 
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Social Service and 

Health Matters (July 19. 1974 ) 

Tattoo Parlours 

Council had before it for consideration the following report 
of the Medical Health Officer: 

" City Council, at its meeting of May 14, 1974, did not uphold the 
recommendation of the Medical Health Officer that no new Tattoo 
Parlour licenses be granted in the City of Vancouver. Council 
passed the following resolution: 

"THAT Mr. Bryan Zuk be granted a license to operate a tattoo parlour 
until the end of the year at which time the matter be reviewed and a 
report be submitted by the Medical Health Officer." 

The Medical Health Officer reports as follows: 

"Since the Council decision of May 14, the following happened: 

(1) There has been an additional request to the City License Inspector 
for the operation of a Tattoo Parlour. This has not been acted upon 
due to the specific nature of the Council resolution of May 14, and 
the desire to clarify Council policy more adequately in this matter. 

(2) Mr. Bryan Zuk has completed renovations to his premises to meet Health 
Department requirements. Consistent with the discussion before Council, 
an investigation of the dyes has taken place, and it is established that 
Mr. Zuk's red dye contained over 60% mercury sulphide. The use of this 
material was established in scientific literature to be the cause of 
light sensitive allergic reactions whereby the red portion of tattoos 
swell up in the sunlight often requiring surgical removal. Mr. Zuk 

has been advised to seek an alternative red dye and further tests by 
the City Analyst's Laboratory will be necessary to determine whether 
alternative dyes also contain mercury. The knowledge that red dye 
contained mercury was not known to Mr.' Zuk as the supplier did not 
identify the composition. One of the two other tattoo parlours was 
using a mercury-based red dye. He has been requested to change to a 
mercury-free red dye. 

(3) Information from the B. C. Hospital Insurance Service has indicated that 
in the last full year of analyses of hopitalizations (1972) tattoo re- 
lated skin diseases totalled 28, with 20 of the 28 hospitalizations 
occurring in Greater Vancouver hospitals. To investigate this more 
adequately by reviewing individual patient records will require several 
weeks because access to records will have to be negotiated. It is not 
known whether these hospitalizations were related to the use of tattoo- 
ing in covering unsightly skin defects or whether they were related to 
actual tattoo complications or for surgical removal. 

(4) There has been consultation with the Law Department indicating that the 
City in regulating tattooing would be able to insist on proper sterili- 
zation and other sanitary techniques to prevent infection. It is also 
possible to prohibit certain dye ingredients (although this would have 
to be checked by the City Analyst's Laboratory periodically). It is 
possible for children under the age of full majority to be excluded from 
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Tattoo Parlours (Cont'd ) 

the tattoo procedure and for a registry of customers, giving name, age, 
etc., to be required. This latter measure would permit establishing 
any connection between infection and any individual operator. After 
discussion, it was considered impractical to prevent individuals under 
the influence of alcohol and drugs from being tattooed. Although 
alcohol is a significant factor in reports from other centres, the 
policing of this v^ould be impossible and, therefore, it would be 
impractical to include this in any By-law. 

In view of the foregoing and on the assumption that Council has decided not to 
prevent the practice of tattooing in the City of Vancouver, I would like guidance 
on the following alternatives: 

(i) No more tattoo licenses be granted in the City until a fuller investi- 
gation establishes the experience in British Columbia. If no further 
tattoo licenses are granted, then it would be possible with only three 
operators in the City to monitor their methods consistent with the 
foregoing concerns so as to minimize the danger of infection or allergy. 
The occasional development of tumours would not, of course, be prevented 
by any supervised and regulated tattooing. 

(ii) Adopt a policy of permitting additional tattoo licenses. If this were 
the case, then it would be necessary to establish a By-law, and, 
accordingly, it is requested that Council instruct the City Law Depart- 
ment to prepare a Tattoo Parlour By-law including the features under 
(4) above. " " 

MOVED by Aid. Bowery 

THAT alternative (ii) contained in the report of the Medical 
Health Officer, and quoted above, be approved. 

- CARRIED 

(Aid. Linnell, Marzari, Volrich and the Mayor opposed) 


Building & Planning Matters 
(July 19, 1974) 

The Council considered this report which contains two 
clauses identified as follows: 

CI. 1: Development Permit Application No. 66503 
3114 East 49th Avenue (S/E Corner of 49th 
Avenue and Kerr Street) 

CI. 2: Demolitions: Odium Drive/Kitchener Street 

The Council took action as follows: 

MOVED by Aid. Bowers 

THAT the recommendation of the Director of Planning contained 
in Clause 1 be approved. 

- CARRIED 

(Aldermen Gibson, Marzari and Rankin opposed) 

MOVED by Aid. Linnell 

THAT Clause 2 of this report be received for information. 

- CARRIED UNANIMOUSLY 
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Finance Matters 
(July 19, 1974) 

Federal Winter Capital Projects Program Financing . 

MOVED by Aid. Pendakur 

THAT the recommendations of the Director of Finance contained 
in this report be approved. 

- CARRIED UNANIMOUSLY 


C, Report from Clients' Committee re 

Space Requirements of Vancouver Police Department . 

Council noted a report from the Clients' Committee re Space 
Requirements of Vancouver Police Department, setting out various 
options for improved utilization of the existing Police Station 
at 312 Main Street and moving the Traffic Division of the Police 
Department into this building from its present rented quarters at 
475 Main Street. 

The report concluded with the following resolution and 
recommendation for Council's consideration. 

RESOLVED 

THAT Graham Brawn and Associates be asked to submit for 
Council's consideration a further report on the advantages 
and disadvantages of constructing a new Police Station com- 
pared with the complete renovations of 312 Main Street 
(Option 4) and a report on costs and the various means of 
providing the required parking facilities fer the existing 
Police Station, such reports to be submitted to the Council 
meeting of July 30th. 

RECOMMENDED 

THAT Council make a decision at its meeting of July 30th on 
this latest report from Graham Brawn and Associates. 

MOVED by Aid, Bowers 

THAT the resolution of the Committee contained in this report 
be received for information and that the recommendation of the 
Committee be approved. 

- CARRIED UNANIMOUSLY 


D. Britannia Community Services Centre Ice Rink . 

Council noted the following report dated July 17, 1974, from 
the Director of Planning: 

On April 2, 1972 Council approved the following 
recommendations : 

"1. Downs /Archambault + Britannia Design be instructed 
to carry on with preparing the working drawings in 
consultation with Northern Construction. 

2. Council approve a fee of $5,000 for assistance by 
Northern Construction in developing final working 
drawings leading towards management contract, and 
on the understanding that if the contract proceeds, 
this $5,000 will be absorbed in the management fee. 

3. Council agree to the system of a management contract 
with upset price arrangement for the Britannia Ice 
Rink. 

4. Northern Construction be requested to submit an 
upset price, a management fee and a price for the 
general contractor's part of the work."; 

with the request also that Tthe design and construction 
of the Britannia Ice Rink proceed with the intent that 
the project costs be kept to $1,000,000. 


CONTINUED. 
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The Architect's estimate at the time of the April 2, 1972 
resolution was made up as follows: 

Total building cost $1,034,863 
Consultants fees 77,614 
Furniture, equipment & 
sundary 45,000 

ft 

The Architects have completed their working drawings and 
specifications to the point that a firm proposal has now 
been made for a management contract with a total upset 
price of $1,016,057 from Northern Construction, which 
includes a $50,000 management fee. 

A copy of the letter submitting this bid from Downs/ 
Archambault + Britannia Design together with a break- 
down of the sub-contract prices and various suggested 
deletions is attached. 

The upset price contained in the Downs /Archambault 
letter includes all of the deletions noted by their 
Appendix B. 

This proposal has been discussed with the Superintendent 
of Construction and Maintenance for the School Board, 
Don Sutherland and Ian Frew who is responsible for 
Construction and Maintenance for the Park Board and it 

is our conclusion and recommendation that to delete 
the special dasher boards and plastic shields for a 
saving of $8,500 would be false economy, leading to 
higher siabsequent management costs. 

Accordingly, it is recommended that a management 
contract be awarded to Northern Construction with an 
upset price $1,024,557, including a management fee of 
$50,000. 

Additional funds for the project will be required for 
fees, furniture and equipment with a summary total as 
follows : 

Building contract $1,024,557 
Consultants fees 77,000 
Furniture and equipment 40,000 

Total 1,141,557 

As noted in the letter from Downs/Archsunbault, Northern 
Construction have in fact obtained firm sub-trade 
prices for most of the amounts which they cannot hold 
beyond the end of July. Undoubtedly the cost will 
increase after that date. 

Accordingly it is RECOMMENDED: 

1. That Council approve the award of a management 
contract to Northern Construction Company with 
an upset price of $1,024,557 including a $50,000 
management fee . 

2. That the contract with Northern Construction be 
to the satisfaction of the Director of Legal 
Services and the Superintendent of Construction 
and Maintenance for the School Board. 

3. That the necessary funds be appropriated from the 
Ice Rink By-law funds, bearing in mind the Provincial 
one-third contribution, for i total amount of 
$1,141,557 to include fees and furniture, as well as 
construction contract. 
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Britannia Community Services Centre Ice Rink (Continued) 


Conroenf • f rom Director of Finance 


1. The vxjters approved $2,750,000 in the fall of 
1973 for Ice Rinks, with an indication that this 
would provide five rinks. 

2. The net cost of the Britannia Rink is expected 
to be $808,000 (being $1,141,000 less $333,000 
Recreation Facilities Fund grant from the 
Province) . This leaves a balance of $1,942,000 
from the $2,750,000. 


3. If the assun^tion is that $1,942,000 will only 
construct two more rinks for a total cost of 
$2,608,000 (being $1,942,000 + $666,000 grants) 
then Council should be aware of this. At today *s 
prices it is not unreasonable to assume that 

the $2,608,000 will only buy two more rinks. 

4. It is my understanding that the Park Board will 
be dealing with this question on July 22, 1974. 

MOVED by Aid. Marzari 

THAT the recommendations of the Director of Planning contained 
in the above report be approved. 

- CARRIED UNANIMOUSLY 


Lan^ara Lands 

Council had for consideration report from the Director of Planning 
dated July 18, 1974, dealing with the consultants' report on the 
development of these lands; the report also outlined priorities 
established by the Citizens' Committee. on Langara, and put forward 
for Council's consideration the following alternative methods of 
financing housing on this site. 

(i) It could be developed under normal financial arrange- 
ments and in this case underground parking would be 
appropriate and consistent with normal city requirements. 
Rents for the Family housing would be $793. 

(ii) If the cost of the units is reduced by excluding 

underground parking, advantage can be taken of the 
special Provincial and CMHC financial arrangements 
to give a rental of $370 per month for Family housing. 

The Director of Planning 's report concluded with the following 
recommendations : 

(i) THAT subject to there being no provincial purchase of 

land for college extension or recreatron purposes. Council 
approve tho development of 20 acres of housing generally 
as recommended by the consultant; 

(ii) THAT following the decision on the method of disposal of 
the Fcraily ..r.d Single housing, he report further on the 
details of the required re-7;oning and methods of disposal; 

(iii) TU'.T tlie natter o.t: the r-jconstruction and rehabilitation 
of Langara Golf Course be referred to the Board of Parks 
S, Pul>lic K' creation; 

(iv) Ti'/T should Council release two acres of the twenty acres 
proDor^ec for uevolopn^ont to the Y.M.C.A. the matter of 
local. ion and siting of the facility be referred to the 
Planning Dept. for consideration in the overall plan. 


(v) THAT the m.atter of the recreati6n facilities, (taking into 
account Council's decision on the Y.M.»C.A.), also be 
referred to the Board of Parks & Public Recreation. " 


Alderman Bowers advised that he had attended a recent Park 
Board meeting where this matter was discussed and h& had been 
asked by the Park Board to convey to Council the Park Board's 
request that action on this matter be deferred pending the 
decision of the Minister of Recreation and Conservation on the 
use of this land for recreational purposes. Cont'd.... 
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Langara Lands (Cont'd) 

MOVED by Aid. Bowers 

THAT recommendation (i) of the report of the Director of 
Planning be approved. 

- CARRIED 

(Alderman Marzari opposed) 

MOVED by Aid. Hardwick 

THAT recommendations (ii) to (v) and alternatives (i) and (ii) 
with respect to financing of housing, be referred to the Standing 
Committee on Civic Development for consideration. 

- CARRIED UNANIMOUSLY. 


Reorganization of the North Eraser 
Harbour Commission. 


Council noted the following report dated July 9, 1974, from 
Alderman V.S. Pendakur, Chairman of the Standing Committee on 
Waterfront and Environment. 

On July 9th, Council approved a recommendation of the Standing 
Committee on Waterfront and Environment, dated June 27, 1974, that 
the Chairman be authorized to meet with representatives of Burnaby 
and Richmond to discuss the equal division of the $595,206 surplus 
revenue of the North Fraser Harbour Commisssion. I have met with 
the representatives of the Councils of Burnaby and Richmond and 
discussed the situation regarding the retained profits, and further 
have discussed what I believe to be Council's wishes regarding the 
use of these funds. 

I believe Vancouver Council has clearly indicated that in its 
opinion, and according to the legal and financial advice received, 
f lands belong to the three municipalities, and further that the three 
municipalities should not agree to the transfer of the North Fraser 
Harbour Commission from the 1913 Act to the 1964 Act until disposition 
of the funds has been settled. I further believe that Council is of 
the opinion that the funds should be used for recreation and develop- 
ment along the Fraser River, with the three municipalities co-operating 
as far as practicable to derive the maximum benefit in recreational 
facilities. 

After our discussion, the representatives of the Burnaby and 
Richmond Councils agreed to report to their respective Councils on 
Monday, July 22nd with recommendations similar to those that follow. 
If all three Councils agree, then a united position will be put to 
the North Fraser Harbour Commission and to Ottawa. 

I, therefore, RECOMMEND that Council 

A. Advise the North Fraser Harbour Commission that the 
municipality firmly considers the ftods to belong 
to the three municipalities; 

B. Request the North Fraser Harbour Commission to neither 
spend nor commit the $595,206 or any portion thereof; 

C. Request the North Fraser Harbour Commission to advise the 
municipalities how they wish to hand over the funds 
(question of timing and cash versus investments) ; and 

D. Request the Mayor to advise the Federal Minister of 
Transport and the Federal Minister of Urban Affairs 
of Council's position. 

MOVED by Aid. Pendakur 

THAT a further recommendation 'E', reading as follows, 
be added to the above recommendations: 

E. That the municipalities of Burnaby and Richmond be 
advised of Council's action on this matter. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Pendakur 

THAT recommendations 'A' to 'E' of the above report be approved. 


- CARRIED UNANIMOUSLY. 
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Report ol' Standing Committee 
on Waterfront and Environment, 
July 4, 1974. 

The Council considered this report of the Committee which 
contains two clauses identified as follows: 

Cl.l. Pollution 'Status Report' 

CI. 2. Major Planning Reports which had to be dealt with 
at Standing Committee level in 1974. 

MOVED by Aid. Pendakur 

THAT the recommendations of the Committee contained in Clauses 
1 and 2 be approved. 

- CARRIED UNANIMOUSLY. 


Report of Standing Committee on 
Social Services, July 4, 1974 


The 

Council considered this report of the Committee which 

contains 

nineclauses identified as follows: 

CI. 

1 

: Day Care Centre at Burrard View Park 

CI. 

2 

: Delays Encountered by People Applying for Mincome 

CI. 

3 

: Lumberland Building Materials Limited - Request 



to Acquire City Land 

CI. 

4 

Factory-Built Buildings (Mobile Units) 

CI. 

5 

Downtown Eastside Residents' Association - 



Complaints of Rent Increases 

CI. 

6 

Lee Building - 175 East Broadway 

CI. 

7 

Hotel East - Owners' Refusal to Accept Rent Cheques 

CI. 

8 

Downtown Eagtside Residents' Association - 



Proposal for Carnegie Library at Main and Hastings 



Streets 

CI. 

9: 

Downtown Eastside Residents' Association - 


Neighbourhood Improvement Program in the Downtown 
Eastside Area 

The Council took action as follows : 

MOVED by Aid. Rankin 

THAT Clauses 1 and 4 be approved, and Clauses 2,3,5 and 9 
contained in this report be received for information. 

- CARRIED UNANIMOUSLY 

Lee Building - 175 East Broadway (Clause 6) 

MOVED by Aid. Rankin 

THAT the resolution of the Committee contained in this clause 
be approved. 

- CARRIED UNANIMOUSLY 

Hotel East - Owners' Refusal to 
Accept Rent Cheques (Clause 7) 

MOVED by Aid. Harcourt 

THAT this resolution be referred to the Standing Committee 
on Housing for further consideration. 

(ref erred) 

Downtown Eastside Residents' Association 
Proposals for Carnegia Library at Main 
and Hastings Streets . (Clause 8) 

MOVED by Aid. Rankin 

THAT the resolution of the Committee contained in this Clause 
be approved but that the recommendation of the Committee contained 
in this same Clause be withdrawn. 

- CARRIED UNANIMOUSLY 


121 

Regular Council, June 23, 1970 , , . -JUN 3 3- 1970 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

New Fountain and Stanley Hotels (cont M ) 

The two months deferment requested by Council will terminate 
on July 5, but it is possible that negotiations will not be 
successfully concluded within that time. 

On June 12, Mr. W.W. Wood of Birmingham and Wood, Consultants 
to the Residents group sent the attached letter and a 
feasibility study to Council drawing attention to this fact 
and to the danger of demolition negating the project. 

For Council's information, I have had discussions with Senior 
officials of the Central Mortgage and Housing Corporation in 
Ottawa relating to this project and they are interested in this 
proposal for large scale rehabilitation. They hope that a 
feasible project can result which will provide much needed 
housing accommodation in a new way. It will also result in 
the retention and renovation of two important early buildings 
in Gastown. As confirmation, a letter dated June 19, has been 
received from the Central Mortgage and Housing Corporation 
Regional Supervisor setting out their interest. (Copy of this 
letter is also attached.) 

Mrs, Hall, representing a financial responsible group of 
individuals has become associated with the Residents of Gastown 
group and, is currently making an offer of purchase to the 
Army and Navy Stores. It is possible that a response to the 
offer will have been received or that other developments will 
have occurred by Tuesday, June 23, which will be reported 
verbally to Council at that time. In the event that no further 
developments occur, however, it is suggested that Council request 
a further delay of thirty days of demolition by the Army and 
Navy Stores to enable negotiations to be completed." 

The Council recognized the cooperation which has been received 
to date from the Army and Navy Stores Limited in granting deferments 
of demolition to date and expressed appreciation of the Company's 
assistance in the matter, 

MOVED by Aid. Linnell, 

THAT His Worship the Mayor be in communication with the 
owners of these two hotels requesting further deferment of decision 
on demolition for a period of thirty days. 

- CARRIED 

MOVED by Aid. Phillips, 

THAT the Director of Planning be requested to report back 
as soon as possible on suggestions for relief of the parking 
situation in the neighbourhood of the New Fountain and Stanley 
Hotels . 

- CARRIED 


L . Fire Protection to Mitchell Island 

Commissioner Ryan reported orally that, due to a fire on the 
Eraser Street Bridge placing that bridge out of use for a time, 
the Richmond Council has asked if the City of Vancouver would 
agree to provide fire service to Mitchell Island for the time being. 

MOVED by Aid. Adams, 

THAT fire services be provided to Mitchell Island during this 
emergency on a basis of a charge for actual costs incurred, to 
include normal surcharge for administration purposes. 

- CARRIED 
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Report of Standing Committee on 
Finance and Administration, 
July 4, 1974 

The Council considered this report of the Committee which 
contains three clauses identified as follows: 


ci. 1 

Cl. 2 
Cl. 3 


Position of Chief License Inspector 
1976 - 80 Five Year Plan 
Committee Meetings to Review Five Year 
Plan Submissions 


The Council took action as follows: 
MOVED by Aid. Bowers 

THAT the recommendation of the Committee contained in Clause 
1 be approved . 

- CARRIED 

(Alderman Hardwick, Linnell and Marzari opposed) 

MOVED by Aid. Bowers 

THAT Clauses 2 and 3 of this report be received for information. 

- CARRIED UNANIMOUSLY. 

Report of Standing Committee on 
Civic Development (July 8, 1974) 

False Creek Rezoning. 

MOVED by Aid. Hardwick 

THAT this report be received for information. 

- CARRIED 

(Alderman Linnell opposed) 

Joint Report of Standing Committees on 

Social Services and Finance and Administration 

(July 11. 1974) 

MOVED by Aid. Bowers 

THAT recommendation 'A ' of the Committee contained in this 
report be approved . 


(Alderman Hardwick opposed) 

MOVED by Aid. Bowers 

THAT recommendation 'B' be approved. 


MOVED by Aid. Bowers 

THAT recommendation 'C ' be approved 


- CARRIED AND BY THE 
REQUIRED MAJORITY. 


- CARRIED UNANIMOUSLY, 


- (amended ) 


MOVED by Aid. Pendakur (in amendment) 

THAT the following words be added to recommendation C 


FURTHER THAT the City discontinue funding of information 

centres from December 31, 1974 onwards. ^.t,«t..t^ 

— CARR 1 EiU 

(Alderman Harcourt, Marzari, Volrich and Mayor Phillips opposed) 

Recommendation 'C ♦ as amended by Aid. Pendakur and reading 
as follows was put and CARRIED. 

"That the Minister of Human Resources be asked to undertake 
an evaluation of information centre funding, operation and 
jurisdiction and that Area Resource Boards, the City's 
Social Planning Department, the Social Services Committee 
and the information centres themselves provide information 
for this evaluation, and that the City will discontinue 
funding of information centres from December 31, 1974 
onwards . " 


(Alderman Harcourt, Marzari, Volrich and Mayor Phillips opposed) 
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Aldermen Harcourt, Marzari and Pendakur 
left the meeting at this point. 


Report of Standing Committee on 
Social Services, July 11, 1974 

The Council considered this report of the Committee which 
contains six clauses identified as follows: 

CI. 1: Landlord-Tenant Problem - 8692 French Street 

CI. 2: Downtown Eastside Residents' Association - 

Rent Increases at Downtown Eastside Area Hotels 

CI. 3: West End Services Centre, 1650 Robson Street 

Cl. 4: Civic Grant Request - McLean Park Recreation Project 

CI. 5: Lee Building - 175 East Broadway 

Cl . 6: Fairview Day Care Society - Hodson Manor 

The Council took action as follows 

Landlord-Tenant Problem 

8692 French Street, (Clause 1) 

MOVED by Aid. Rankin 

THAT the resolution of the Committee contained in this Clause 
be approved. 

- LOST 

(Aldermen Bowers, Hardwick, Linnell, Massey and 
Volrich opposed) 

( At this point Aldermen Harcourt and Marzari rejoined 
the Meeting . ) 

Downtown Eastside Residents Association 

Rent Increases at Downtown Eastside Area Hotels. (Clause 2) 

MOVED by Aid. Rankin 

THAT the recommendation of the Committee contained in this 
Clause be received for information. 

- CARRIED 

(Alderman Marzari opposed) 


West End Services Centre, 
1650 Robson Street (Clause 3) 

MOVED by Aid. Hardwick 

THAT the recommendation of the Committee contained in this 
Clause be amended by the addition of the following as recommendation 

* (c) "The Chairman of the Management Team be responsible for the 

administration of the office . " 

^ ^ - CARRIED UNANIMOUSLY 

* Underlining denotes amendement . 

MOVED by Aid. Rankin 

THAT the recommendations of the Committee contained in this 
Clause and as amended this day be approved. 

- CARRIED UNANIMOUSLY. 


Civic Grant Request - McLean Park 
Recreation Project. (Clause 4) 

MOVED by Aid. Rankin 

THAT the recommendations of 
Clause be approved. 


the Committee contained in this 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY. 
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Report of Standing Committee on 

S ocial Services, July 11, 1974. (Cont'd) 

Lee Building, 

175 East Broadway (Clause 5) 

MOVED by Aid. Rankin 

THAT this Clause be received for information. 

- CARRIED UNANIMOUSLY 


Fairview Day Care Society 
Hodson Manor. (Clause 6) 

MOVED by Aid. Rankin 

THAT the recommendation of the Committee contained in this 
Clause be referred to the Assistant Director of Construction and 
Maintenance for consideration and incorporation into his report 
to Council on the future use of Hodson Manor. 

- CARRIED UNANIMOUSLY 

Report of Standing Committee on 
Finance and Administration, 
July 11, 1974 

The Council considered this report of the Committee which 
contains three clauses identified as follows: 

CI. 1: Aldermanic Indemnities 
Cl. 2: Sewer Separation on Private Property 
CI. 3: STEP '74 - Student Summer Employment 
Program 

The Council took action as follows 

Aldermanic Indemnities (Clause 1) 
MOVED by Aid. Bowers 

THAT Clause 1 of this report be received for information. 

- CARRIED UNANIMOUSLY 

Sewer Separation on Private Property (Clause 2) 


(a) Maintenance of Separate Sewer Connections on Private 
Property in Existing Separate Sewer Areas. 

MOVED by Aid. Bowers 

THAT the recommendation of the Committee on this matter 
be approved. 

- CARRIED UNANIMOUSLY 


(b) Corrections to Storm Sewers in Existing 
Separate Sewer Areas. 

MOVED by Aid. Linnell 

THAT the recommendation of the Committee on this matter 
be approved . 

- CARRIED 

(Alderman Bowers opposed) 

(c) Conversion of combined Sewer Connections to 
Separate Sewer Connections on Private Property . 

In this regard Council noted a report dated July 18, 1974 
from the Acting City Engineer setting out estimated cost should 
Council consider approving the recommendation of the Committee 
Also submitted for Council consideration was a 


CONTINUED 
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Sewer Separation on Private Property (Cont'd) 

report dated July 19, 1974 from the City Building Inspector 
informing Council of some of the implications of the change in policy 
proposed by the Committee. 

MOVED by Aid. Volrich 

THAT the matter of conversion of combined sewer connections to 
separate sewer connections on private property and the reports of the 
Assistant City Engineer and the City Building Inspector be referred 
back to the Standing Committee on Finance and Administration for 
further consideration. 

- LOST 

(Aldermen Bowers, Gibson, Linnell, Massey and Mayor 
Phillips opposed) 

A tie vote resulted and, therefore the motion of Aid. Volrich 
was declared lost. 

MOVED by Aid. Hardwick 

THAT consideration of this matter be deferred to the next 
meeting of Council for report reference by the City Engineer. 

- CARRIED UNANIMOUSLY 

Step '74 - Student Summer Employment 
Program (Clause 3) 

MOVED by Aid. Bowers 

THAT this Clause of the report be received for information. 

- CARRIED UNANIMOUSLY 


Report of Standing Committee on 
Community Development, July 11, 1974 


The 

Council considered this report of the Committee 

contains 

seven clauses identified as follows: 

CI. 

1 : 

Kitsilano Area Planning Program Committee 



Membership 

CI. 

2: 

Party Identification By-law 

CI. 

3: 

Hospital By-law 

CI. 

4: 

Liquor Permit Applications 

CI. 

5 : 

Consultant's Request for Additional Funds 



for Champlain Heights Planning 

CI. 

6: 

Britannia Centre Society Constitution and 



By-laws 

CI. 

7: 

Presentation re Location of Major Hotel in 


the Chinatown Area 
The Council took action as follows: 


MOVED by Aid. Volrich 

THAT the recommendations of the Committee contained in Clauses 
3 and 5 - be approved and Clause 6 be received for information. 

- CARRIED UNANIMOUSLY 

Kitsilano Area Planning Program 
Committee Membership (Clause 1) 

MOVED by Aid. Volrich 

THAT the recommendation of the Committee contained in this 
Clause be approved. 

- CARRIED 

(Alderman Hardwick and Mayor Phillips opposed) 


CONTINUED 


894 

Regular Council, July 23, 1974 32 

BOARD OF ADMINISTRATION, DEPARTMENT AND OTHER REPORTS (Cont 'd) 

Report of Standing Committee on 
Community Development. (Cont'd) 

Party Identification By-law (Clause 2 ) 

Council noted a letter from the Vancouver Area Council of 
the N.D.P. submitted this day, opposing the requirement in the 
proposed By-law that before political affiliation can be shown on 
the ballot a political party must be a registered society. 

MOVED by Aid. Volrich 

THAT this matter be referred back to the Standing Committee 
on Community Development to permit representatives of the Area 
Council of the N.D.P. to appear before the Committee. 

- CARRIED UNANIMOUSLY. 


Liquor Permit Applications (Clause 4 ) 

(a) 141 Keefer Street, 

Development Permit Application No. 63200 

MOVED by Aid. Volrich 

THAT recommendation (a) as contained in this Clause be approved 

- CARRIED 

(Alderman Massey and Mayor Phillips opposed) 

(b) 811 Richards Street, 

Development Permit Applic a tion No. 60825 . 

and 1110 Granville Street 

(c) Development Permit Application No. 65920 . 

MOVED by Aid. Volrich 

THAT recommendations (b) arid (c) contained in this Clause be 
approved . 

- referred 

MOVED by Aid. Massey 

THAT the above Development Permit Applications be referred 
back to the Standing Committee on Community Development for 
report to Council in greater detail on number and location of existing 
beer parlours adjacent to the proposed developments and other 
relevant details. 

- CARRIED 

(Aldermen Hardwick and Linnell and Mayor Phillips opposed) 


Presentation re Location of Major Hotel 
in the Chinatown Area. (Clause 7) 


MOVED by Aid. Volrich 

THAT the resolution of the Committee contained in this Clause 
be received after amendment to read as follows: 

'That the presentation by Mr. Hamilton be received.' 


- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION. DEPARTMENT AND OTHER REPORTS (Cont'd) 

Report of Standing Committee on 
Civic Development, July 11, 1974 

The Council considered this report of the Committee which 
contains two clauses identified as follows: 

Cl. 1: Proposed Development - Nelson Park Site 
CI. 2: Downtown Planning Study 

The Council took action as follows 

MOVED by Aid. Hardwick 

THAT the recommendations of the Committee contained in Clauses 
1 and 2 be approved. 

- CARRIED UNANIMOUSLY 

RISE FROM COMMITTEE OF THE WHOLE 

MOVED by Aid. Hardwick 

THAT the Committee of the Whole rise and Report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Hardwick 
SECONDED by Aid. Linnell 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


BY-LAWS 

BY-LAW TO AUTHORIZE TEMPORARY BORROWING 
PENDING SALE OF DEBENTURES. 


MOVED by Aid. Bowers 
SECONDED by Aid. Hardwick 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Bowers 
SECONDED by Aid. Hardwick 

THAT the By-law be given second and third readings and the 

Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY, 


NOTICE OF MOTION 

The following Notice of Motion was submitted and recognized 
by the Chair. 

MOVED by Aid. Massey 

WHEREAS the City incurs great cost cleaning the boulevards and 
sidewalks abutting private property in commercial areas. 

AND WHEREAS the commercial property owners are to a large 
extent the beneficiaries of this work 

BE IT RESOLVED that the Council intends to seek a Charter 
amendment which would make it the responsibility of the commercial 
property owner to maintain in a fit state of cleanliness his 
abutting section of sidewalk and boulevard and instructs the Director 
of Legal Services and the City Engineer to report back on the 
feasibility of this proposed charter amendment. 
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ENQUIRIES AND OTHER MATTERS 


Alderman Rankin referred to a complaint from a 

Widening of Findlay citizen on the matter of widening 

Street. Findlay Street in the vicinity of 

Victoria Drive, and requested a 
report from the City Engineer on 
this matter. The Mayor so directed 


Alderman Bowers 
Appointment of Public 
Relations Consultant - 
Five Year Plan. 


advised that Mr. Bud Elsie has been 
appointed as Public Relations 
Consultant with respect to the 
forthcoming Five Year Plan. 


The Council adjourned at approximately 7.10 p.m. 
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The foregoing are Minutes of the Regular Council meeting of 
July 23, 1974, adopted on July 30, 1974. 


MAYOR 



"CITY CLERK 



BOARD OF ADMINISTRATION 


July 18, 197U. 


TO: 


VANCOUVER CITY COUNCIL 


SUBJECT: 


LEASE STJRHENDER — STANDAED OIL CO. LTD. 

Lots 3 & U of C, Block lU, D.L. I96 

— SlO Carrall Street 


CLASSIFICATION: Recommendation 

The Supervisor of Property and Insurance reports as follows :- 

"On July 12, 197U» a letter was received from Mr. Harris L. Cashman, Solicitor 
for Mid-East Entei^jrisea Ltd., a sub-tenant of Standard Oil Co. Ltd, 's operator, 
asking to be exempted from delivering up vacant possession on July 31 » 197U. 

On March 19, 197U» City Council approved the stirrender of a lease with Standard 
Oil Co. Ltd. as of July 31. 197ii. A copy of this report is attached. 

Standard Oil Co. Ltd. has signed the surrender documents which were registered 
in the Land Registry Office, May I6, 197U. They agree to demolish the 
buildings, remove the underground tanks, and leave the site in a neat and tidy 
condition, within 60 days of July 31 » 197U» at no cost to the City. 

Standard Oil Co. Ltd. had kept their Operator in the discussions regarding the 
surrender and gave him official notification on May I6, 197U. They have a 
demolition contract with Cloverdale Demolition to remove the building by 
August 1$, 197U. 

Mid-East Enterprises, as a sub-tenant of the Operator, was occupying a portion 
of the premises without City consent which is not allowed under the terms of 
the lease between the City and Standard Oil Co. Ltd. 

It would appear that there are three alternatives :- 


1. Allow Standard Oil Co. Ltd. to proceed as per the Agreement to 
demolish and clear the site. 

2. Allow Standard Oil Co. Ltd. to proceed with the work required 
by the Sxirrender Agreement. Mid-East Enterprises could apply 
for a development permit for a temporary office trailer on a 
portion of the site out of the way of the demolition contractor, 
and be allowed to remain for a limited time on a month-to-month 


3. Instruct the Supervisor of Property & Insurance to negotiate with 
Standard Oil Co. Ltd. to cancel that portion of the svirrender 
agreement dealing with the demolition, removal of tanks and clean 
up of the site. 

Standard Oil Co. Ltd. are obligated to fulfil the Surrender Agreement and 
they wish to demolish the buildings. They have received criticism in the 
past for abandoning service stations and it is their policy to demolish them 
and clean up the site. 

If the Compemy agreed to leave the buildings and tanks, there would be an 
obligation to the demolition contractor and the City would then be liable 
for the demolition and removal of tanks which would cost approximately 
$UtOOO.OO. If the City did lease to Mid-East Enterprises Ltd., they should 
require a bond of $6,000.00 to cover any costs. 

The Supervisor of Property and Insurance RECOMMENDS that Council confinn their 
Resolution of March 19, 197U by accepting alternative Number 1. However, they 
may wish to consider the other alternatives." 


rental. 


Your Board 

RECOMMENDS that the foregoing Recommendation of the Supervisor of Property and 
Insxirance be approved. 
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(WORKS - 1) 


WORKS & UTILITY MATTERS 
CITY, ENGINEER'S REPORT 

RECOMMENDATIONS; 

1 . Local Improvement - Redu ct ion in Sc ope 

The Acting City Engineer reports as follows: 

"At a Court of Revision held on November 29, 1973 Council approved a project 
for lane paving on Lane North of Hastings Street from McLean Drive to Clark Drive 
(Schedule 4-22, Item 83) . 

The easterly 2U0 feet of this block had an existing pavement which was to 
have been resurfaced as part of the project. This resurfacing has now been found 
to be unnecessary and the project should be reduced in scope. 

The revised estimated costs are: 

P.O. Share City's Share Total Cost 

As advanced $ 6,030 $ 6,64,8 $ 12,678 

Revised | 5,06^ $ 6,510 $ 11,574 

I RECOMMEND that the project on Schedule 422, Item 83, for lane pavement on 
the lane north of Hastings from McLean Drive to Clark Drive be reduced in scope 
by deleting the easterly 240 feet from the project so that the new limited and 
determinable area is: 

Lane north of Hastings Street from approximately 24.0 feet 
west of McLean Drive to Clark Drive; 

and that portion of the cost of the project to be borne by the real property bene- 
fited thereby shall be borne proportionately in the same manner and on the same 
basis as originally provided for the project." 

Your Board RECOMMENDS that the foregoing be approved. 

2. Closure of Pendrell Street between Burrard Street and 
Thurlow Stre et. Blocks 9 & 10, D.L. 185 - St. Paul's Hospital 

The Acting City Engineer reports as follows: 

"A request has been received from the Greater Vancouver Regional Hospital 
District to have Pendrell Street closed between Burrard Street and Thurlow Street. 
The request is being made In order that the Hospital District can proceed with 
plans for an extension to St. Paul's Hospital. To assemble the site it will be 
necessary for the Hospital District to acquire the church site at the north east 
corner of Thurlow Street, the apartment site on the south side of Pendrell Street, 
and the service station at Burrard Street. This means an outlay of a large amount 
of money. Before purchasing the site the Hospital District wants assurance that 
Council will close the street. 

The City in the past has conveyed closed highway to hospitals for the nominal 
sum of one dollar with the restriction that the highway be used for hospital pur- 
poses only. This constitutes a grant from the City of the value of the street. In 
the event that the highway is no longer used for hospital purposes, it shall again 
be dedicated to the City at no cost. 

I RECOMEND that Pendrell Street between Burrard Street and Thurlow Street 
be closed, stopped up and conveyed to either the Hospital District or St. Paul's 
Hospital subject to the following conditions: 

a. All the lands on both sides of Pendrell Street between Burrard 

and Thurlow Street be first registered in the name of the Hospital 
District or the owners of St. Paul's Hospital. 
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Clause No. 2 continued 


b. The closed road be conveyed to either or both of the abutting owners 
for the nominal total sum of one dollar. The conveyance to provide 
for the return to the City of the closed road if the area is no longer 
used for Hospital purposes . 

c. The closed road and abutting lands to be subdivided in a ma.rmer sat- 
isfactory to the Approving Officer. 

d. The applicant to pay all costs for the removal or rerouting of all 
utilities and all other costs to effect the closure of the street. 

e. All ingress and egress to the new site to be to the satisfaction of 
the City Engineer. 

f. Any rights-of-way for undergroi^d utilities or any other purposes to be 
to the satisfaction of the Director of Legal Services and the City 
Engineer." 

Your Board RECOMMENDS that the foregoing be approved. 

3. Lane North of Grandview Highway West of the Lane West of 

Comme rcial D rive, Lot 1 Block B., Block \5U, D.L. 26AA - L ease 

The Acting City Engineer reports as follows: 

"The Estonian United Church has made application to lease portion of the lane 
at the rear of their site in order to keep the area tidy and to provide more off 
street parking. The Church is totally exempt from taxes. 

I RECOMMEND that the portion of lane outlined red on plan marginally numbered 
LF7102 be closed, stopped up and leased to the Estonian United Church subject to 
the following conditions: 

a. The term of the lease to be for 10 years subject to a 6 month 
notice of cancellation if the area is required for municipal 
purposes. 

b. The rental to be $10.00 for the term. 

c. No buildings to be erected on the lease area. 

d. The lease area to be usej'for church parking only. 

e . At the termination of the lease or the extens Ion thereof the area 
to be returned to the City in a condition satisfactory to the City 
Engineer. 

f . An agreement satisfactory to the Director of Legal Services and the 
City Engineer. " 

Your Board RECOMMENDS that the foregoing be approved. 


4.. Rental Increase for Nanaimo Street Footbridge on 
National Harbours Board Lands 


The Acting City Engineer reports as follows: 

"For many years the City has leased an area of 955 square feet from the 
National Harbours Board for the northerly footing and stairs of the Nanaimo 
Street footbridge over the C.P.R. tracks. The lease has been on a year to 
year basis with an annual rental of $25.00. The lease provides for its can- 
cellation by either party on six months notice. National Harbours Board have 
given notice for the cancellation of the existing lease. They are prepared to 
renew the lease on the same basis as the previous lease but with the annual 
rental of $150.00 and the rental to be reviewed every three years. 
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COMMITTEE OF THE WHOLE 

MOVED by Aid. Linnell, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid. Linnell, 
SECONDED by Aid. Adams, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

BY-LAWS 


BY-LAW TO REPEAL BY-LAW No. 4317 

BEING THE MOTOR VEHICLE INSPECTION BY-LAW 

MOVED by Aid. Adams, 
SECONDED by Aid. Bird, 

THAT leave be given to introduce a By-law to repeal By-law 
No. 4317 being the Motor Vehicle Inspection By-law, and the By-law 
be read a first time. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Bird, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Bird, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in the 
Chair . 

- CARRIED 

MOVED by Aid. Adams, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Adams, 
SECONDED by Aid. Bird, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Bird, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED 

(The By-law received three readings) 

MOTIONS 


1. Closing and Stopping Up Lane 

(South of Melville Street from the Lane east 
of Thurlow Street to Burrard Street) 


MOVED by Aid. Bird, 
SECONDED by Aid. Sweeney, 

THAT WHEREAS all the streets and lanes lying within the 
limits of the City of Vancouver are vested in the City of Vancouver 
by virtue of Section 289(1) (2): of the Vancouver Charter; and 

WHEREAS a portion of the lane in Block 3, District Lot 185, 
Group 1, New Westminster District, Plan 92, was dedicated by said 
Plan 92; and 
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Clause No. 4 continued 

I RECOMMEND that the Mayor and the City Clerk be authorized to execute 
a new agreement for the lease from the National Harbours Board for the footing 
and stairs of the Nanaimo Street footbridge under the same conditions as the 
previous lease with an annual rental of $150.00 and that the rental be reviewed 
every three years. 

Funds are available for this purpose in account 802l/l850." 

Your Board RECOMMENDS that the foregoing be approved. 

5- Rental Increase for Sewer Outfall. 
at Slocan Street End 


The Acting City Engineer reports as follows: 

"The City has a sewer overflow outfall in Burrard Inlet at the end of Slooan 
Street. This outfall has been imder Isase from the National Harbours Board for 
many years. The current annual rental, has been 3^2*^. 00. The agreement provides 
for a rental review for the period commencing July 1, and terminating June 

30, 1980. The rental is to be increased to $150.00 per annum. 

I RECOMMEND that the Mayor and City Clerk be authorized to execute a new 
agreement with rental for the lease with National Harbours Board for the sewer 
outfall at the north end of Slocan Street be increased from $25.00 per annum to 
$150.00 per annum for the period coimnencing July 1, 197^ and tenni.uatiig June 
30, 1980. 

Funds are available for this purpose In account 8021/1850." 

Your Board RECOMMENDS that the foregoing be approved. 

6. Rental T;icrease for Lease for Granville 
Brid ge Footings 

The Acting City Engineer reports as follows: 

"Footings for Fir Street ramp of the Granville Bridge are on C.P.R. property. 
The lease of the area occupied by the footings provides for the rental to be re- 
viewed and become effective August 1, 197/i.. The proposed rental is to be increased 
fro'.ti .|p2U.OO per annum to $60.00 per annum. 

I RECOMI'lEND that the Mayor and City Clerk be authorized to execute an agree- 
ment whereby i.ie rental for the loase with Marathon Realty for the portions of 
C.P.R. lands leased for t'la Fir Street Ranp of Granville Bridge be increased to 
$60.00 per annum. 

Funds are available for this purpooa in acoount 802l/l850." 

Your Board RECOMMENDS that the foregoing be approved. 


7. Closuru of Ontario Street, South 
of oQiitn .^ciiit Avenue, D .L. 322 

The Acting City Engineer reports as follows: 

"The owner on both sides of Ontario Street, south of Kent Avenue has made 
application to acquire this portion of the street to consolidate their holdings. 
They are prepared to dedicate a 66 ft. road allowance on the west side of their 
property making the above mentioned portion on Jntario Street surplus to the 
City's highway requirements. 

This development has been processed through the Standing Committee of 
Council on the Waterfront. 
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Clause No. 7 continued 

I RECOMMEND that all that portion of Ontario Street, south of South Kent 
Avenue be closed, stopped up and conveyed to the owner of the abutting lands 
subject to the following conditions: 

a) The westerly 66 feet of Block 11, south of right-of-way, 
D.L. 322 be dedicated for road, 

b) The value of the difference in area between the closed street 
and the new street to be $31,500 in accordance with the re- 
commendation of the Supervisor of Property & Insurance. 

c) The applicant to pay the actual cost of the following: 

1. Ontario Strset sewer work estimated at $26,000. 

2. Applicants share of surfacing South Kent Avenue 
estimated at $11,500. 

3. Excavate, fill and surface the newly located Ontario 
Street estimated cost $28,000. 

d) A public utility easement be provided for the power poles on the 
present Ontario Street or the applicant make necessary arrange- 
ments with B.C. Hydro to relocate the power lines at no cost to 
the City. 

e) The closed road be consolidated with the abutting lands. 

f) The applicant provide and register a subdivision plan satis- 
factory to the Approving Officer. 

g) Any agreement to be to the satisfaction of the Director of 
Legal Services and the City Engineer." 

Your Board RECOMMENDS that the foregoing be approved. 

8. Closure of Portion of Carolina Street between 
Great Northern Way and 5th Avenue 


The Acting City Engineer reports as follows: 

"On June 11, 1974- Council appr 'Vei t'l-^ closure of the east 33 feet of St. 
George Street and the west 33 feet of Carolina Street, between Great Northern 
Way and 5th Avenue. One of the conditions of the approval was a public utilities 
easement be granted to the City to accommodate the sewer -.nanhole on Carolina Street, 
This provision was in error as the east 5 feet of the close 1 portion of the str3'jt 
is als-' required for sewer right-of-way. 

The Supervisor of Property k lasurance has advised that because of the right- 
of-way the value of the streets at $62, 5 31,. 25 is too high. The value should now 
be $59,812,50, 

I RECOMMEND that as a condition for the closure of St, George Street and 
Carolina Street the apijl:'. •^•ult i ri. i\t the City a right-of-way over the enst 5 feet 
of the closc'id portion of Carolina Street and the value for the closed portions 
of St. Geor;^e Street and Carolina Street between Great Northern Way and 5th Avenue 
be reduced from $62,531.25 to $59,812.50 in accordance with the recommendation of 
the Supervisor of Property & Insurance." 

Your Board RECOMMENDS that the foregoing be approved. 

9. Tender No. 56-74-1 - Automotive Gasoline & Diesel Fuel Oil 

Tenders for the above .were opened by your Board on June 17, 197^ and 
referred to the City Engineer and Purchasing Agent for report. The officials 
concerned report as follows: 

"A working copy of the tabulation is on file in the office of the 
Purchasing Agent. 

Funds for this purchase are provided from the Engineering Department 
Equipment Branch Operating Account. 

cont'd ... 
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Clause No. 9 continued 

This tender called for the supply of both automotive gasoline and 
diesel fuel, each will be dealt with separately. 

Automotive Gasoline 

Five bids were received. 

Prices were requested for both regular gasoline and low or no-lead 
gasoline. The price for low or no-lead gasoline was requested in the event 
that any 1975 model year vehicles should require this type of gasoline to 
validate warranties. Any quantity of low or no-lead gasoline purchased will 
be in lieu of regular gasoline. The recommended bidder is the low bid for 
both types of gasoline. 

We RECOMMEND acceptance of the low bid to meet specifications from 

Standard Oil Company of British Columbia for the supply of automotive 
gasoline at a unit cost of 45. per gallon ($456,000.00 based on an 

estimated 1,000,000 gallons per year) including all taxes. 

Diesel Fuel - Land Deliveries 
Five bids were received. 

We RECOMMEND acceptance of the low bid from Texaco Canada Limited 
for the supply of diesel fuel at a unit cost of 48.6c per gallon ($97,200.00 
based on estimated 200,000 gallons per year) including all taxes. 

Diesel Fuel - Marine Deliveries 

Five bids were received. 

We RECOMMEND acceptance of the low bid from Standard Oil of British 
Columbia for the supply of marine diesel fuel at a unit cost of 35. 7^; per 
gallon ($2,856.00 based on estimated 8,000 gallons per year) including all 
taxes . " 

Your Board RECOMMENDS that the recommendations of the City Engineer and 
Purchasing Agent be approved. 

10. Tender No. 5^-74-2 Ready Mixed Concrete 

Tenders for the above were opened by your Board on June 10, 1974, and 
referred to the City Engineer and Purchasing Agent for report. The officials 
concerned report as follows: 

"The working copy of the tabulation is on file in the Purchasing Agent's 
office. 

Funds for all purchases are available in the Annual Revenue and Capital 
Budgets. 

General Information 

Provision was made in the tender document for the City to award one or 
more contracts so that material may be obtained for each job from the depot 
that produced the lowest on-site cost after hauling costs are considered. 

Approximately 60^ of the material will be delivered by the supplier. The 
remaining 40!^ will be picked up from the suppliers' depots by City trucks. City 
trucks pick up material because all suppliers levy a surcharge on loads under 
6 cubic yards, and, in many instances, it is more economical to pick up small 
loads than it is to have them delivered (the surcharge ranges from $5.00 to 
$18.00 per load depending upon load size) . 

It is recommended that that portion of the ready-mixed concrete which is 
to be delivered by the supplier, be awarded to the low bidder. 

It is also recommended that each of the five bidders be awarded an 
unspecified portion of the material which is to be picked up by City trucks, 
so that the material for each job can be picked up from the firm that produces 
the lowest on-site cost for that particular location (taking into account the 
City's hauling costs). 


cont'd 
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Clause No. 10 continued 
Recommendations 

The City Engineer and Purchasing Agent recommend acceptance for the bids 
as follows: 

A. Kask liros. Ready -Mix Ltd. 

All of the City's requirements for ready-mix concrete which is to be 
delivered by ready^nix trucks and an unspecified portion of the ready-mix 
concrete which is to be picked up by City trucks, as and when required for 
a 12-month period. The total estimated cost is $180,000. 

B. (a) Lafarge Concrete Ltd. 

(b) Ocean Construction Supplies Ltd. 

(c) Econo Mix Ltd. 

(d) Canwest Concrete Ltd. 

An unspecified portion of the ready-mix concrete which is to be picked 
up by City trucks, as and when required for a 12-month period. The total 
estimated cost is $110,000. 

The above costs include all taxes and charges except the Provincial 5^ S.S. 

Tax." 

Your Board RECOMMENDS that the reconmendatlon of the City Engineer 
and Pure ha alas: Agent be approved, subject to a contract satisfactory b;ie 
Director of Legal Services. 


11. Tender No. 5^-7^-1 Mineral ,Aggre gates 

Tenders for the above were opened by your Board on June 3, 197A, and 
referred to the City Engineer and Purchasing Agent for report. The officials 
concerned report as follows: 

"The working copy of the tabulation is on file in the Purchasing Agent's 
office. 

Funds for all purchases are provided in the Annual Revenue and Capital 
Budgets. 

Ideal Cement Company submitted an alternate material (crushed limestone) 
for item 13 (3" minus crushed tailings). They were lower in cost than the 
second lowest bidder by $12,200. on a volume of 10,000 tons. However, the 
material is not suitable for our needs as it does not meet our grading 
specifications. 

The City Engineer and Purchasing Agent RECOMMEND acceptance of the low 
bids meeting specifications and aggregate handling restrictions as follows: 

A. Construction Aggregates Ltd . 

All items except 7, 10, and 11 for a twelve-month , period , at a total 
estimated cost of $80A,A00. The material is to be delivered and 
unloaded on City stockpiles at Cambie Yards. Part of items 9, 12, 
and 17 will be picked up at the supplier's stockpile. 

B. Rivtow Straits Ltd . 

Items 7, 10, and 11 for a twelve-month period, at a total estimated 
cost of $30,750. The material is to be delivered and unloaded on 
City stockpiles. 

The above costs include all taxes and charges." 


cont'd 
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Clause No. 11 continued 


Your Board RECOMMENDS that the recommendation of the City Engineer and 
Purchasing Agent be approved, subject to a contract satisfactory to the 
Director of Legal Services. 

Deposits or Bid Bonds of unsuccessful tenderers to be returned by the 
City Treasurer. 


PCX COUKIL ACim SEE 
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BUILDING & PLANNING MA.TTERS 

CONSIDERATION 

1. Strata Title Application - New Construction, 
1429 Williams Street, Vancouver, B.C. 
Lot 1, Block 32, Subdivision 'J', D.L. 1^2 
Landmark Projects Corporation Limited 

The Director of Planning and the Director of Finance report as follows: 

"In accordance with the City's current regulations governing the approval 
of Strata Title Applications for new buildings, an application has been 
received from Landmark Projects Limited, for approval of a Strata Plan 
for a new three storey with basement, wood frame apartment building, 
containing 16 dwelling units at 1429 Williams Street." 

N.B. See appendix "A" for site plan. 

Section 1 (2) - Financing 

The Director of Finance has reviewed the prospectus with regard to the 
financing information and finds the following: 


The interest rate is 11^^ per annum with a 5 year term and a 30 
year amortization period. The lender will loan up to a maximum 
of 75% of the purchase price subject to Montreal Trust's final 
approval of the purchaser's application. 

Second mortgage financing of $5,000.00 is available to those who 
qualify through 


The interest rate is 8 3/4% per annum with no term and an amortization 
period equal to that of the first mortgage. 

The purchaser has the option of arranging his own financing. 
Subsection (b) - Any bonusinq of Financing 

A $50.00 application fee is charged by Montreal Trust Company 
upon approval of the first mortgage application. 

Subsection (c) - Details of a management contract and monthly services 

Immediately upon filing of the Strata Plan the developer will enter 
into a management contract with Dominium Strata Management Services 
Limited which said management contract will have an initial term of 
one (l) year and will contain, inter alia, the following terms and 
conditions : 

(1) management fees payable to the Manager during the initial 
term of twelve (12) months shall not exceed an average 
of ten (10) dollars per Strata Lot per month (aggregate 
charge for services shall not exceed one hundred sixty 
($160.00) dollars per month) ; 


Subsection (a) - The true interest on financing 


Financing for the first mortgage has been arranged through 


Montreal Trust Company 
466 Howe Street 
Vancouver, B.C. 
Attention: Mr. J. Dean 


B.C. Government 
Department of Housing 
Home Acquisition Branch 


827 Fort Street 

Victoria, B.C. 

Attention: Mr. N. Goldie 


Cont'd . . • 
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(2) the Manager shall be charged with carrying out the day to 
day inanageinent of the property and to report to the 
Strata Council from time to time with respect to details 
and costs of services provided and any recommendations 
with respect thereto; 

(3) the Manager shall be charged with enforcing the By-laws of 
the Strata Corporation and the rules and regulations 
regulating the use of the common property; 

(4) the Manager shall collect and receive all monies payable by 
the Strata Lot owners to the Strata Corporation under the 
By-laws and shall hold the same in trust for the Strata 
Corporation and to apply the same in payment of Accounts 
properly incurred by or on behalf of the Strata Corporation; 

(5) the Manager shall maintain and repair the property on behalf 
of the Strata Corporation and will arrange and pay for water 
and sewer services, garden maintenance, garbage collection, 
janitorial services, property insurance, etc.; 

(6) the Manager shall maintain at his own expense a comprehensive 
system of records and proper books of account reflecting all 
dealings and transactions involved in the management of the 
property and to render to the Strata Corporation monthly 
management accounts with respect thereto; 

(7) the Manager shall prepare an estimated budget at lease once 
in each twelve (12) month period, setting forth an itemized 
statement of the estimate of all common expenses of the 
Strata Corporation for the ensuing year. 


The purchaser's attention is drawn to Section 6, Subsection 6, of 
the Strata Titles Act, Chapter 46, of the Statues of British Columbi 
1966, as amended, wherein the Strata Corporation shall be entitled 
to terminate any management agreement upon three (3) months notice. 
Any purchaser shall be entitled to receive a full copy of the manage 
ment agreement, without charge, upon request in writing to the 
Landmark Project Corporation Limited, 

Monthly Services 

The estimated monthly assessments for each Strata Lot are as follows 


ata Lot 

Square Feet 

unit 
entitlement 

estimate 
maintenan 

1 

1056 

105 

$ 56.00 

2 

1278 

127 

43.00 

3 

1483 

148 

45.00 

4 

1465 

146 

43.00 

5 

1294 

129 

56.00 

6 

806 

80 

43,00 

7 

827 

82 

43.00 

8 

931 

93 

50.00 

9 

838 

83 

43.00 

10 

809 

80 

43.00 

11 

843 

84 

50.00 

12 

806 

80 

43.00 

13 

1295 

129 

60.00 

14 

1300 

130 

60.00 

15 

809 

80 

43.00 

16 

843 

84 

50.00 


The above estimates include the following: 

-General Operating - caretaker, building insurance, 
management fee; 

-Utilities - fuel and electricity for heating and lighting 
of common areas, water, scavengine , etc.; 

(Laundry facilities and enterphone system included) 
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-General Maintenance - cleaning, decorating, structural, 
electrical, plumbing, heating, miscellaneous; 

-General Reserve - reserves for replacement of roof, common 
areas carpeting, common building entrance, etc. 

Purchasers are responsible for the cost, to be directly metered or 
assessed to or against each Strata Lot, with respect to electricity, 
telephone and cable vision. 

Subsection (d) - Taxes and other costs 

Strata Lots will be individually assessed by the City of Vancouver 
with respect to real property taxes. It will be the responsibility 
of each Strata Lot owner to pay assessed taxes directly to the 
City of Vancouver. It is estimated that the real property taxes 
(gross) attributable to the respective Strata Lots for the 1975 
taxation year shall be as follows: 

Strata Lot Unit Entitlement Est. Gross Taxes 


1 

105 

$ 375.00 

2 

127 

400.00 

3 

148 

450.00 

4 

146 

450.00 

5 

129 

400.00 

6 

80 

350.00 

7 

82 

350.00 

8 

93 

375.00 

9 

83 

350.00 

10 

80 

350.00 

11 

84 

350.00 

12 

80 

350.00 

13 

129 

400.00 

14 

130 

400.00 

15 

80 

350.00 

16 

84 

350,00 


The Provincial Home-Owners Grant currently at $200.00 will reduce 
gross taxes by $200.00 in cases where the owner occupies the suite; 
but if he rents to someone else, he would not be eligible. The 
additional $50.00 Home-Owners Grant is available to those who quality 
as senior citizens plus a new $30.00 to $40.00 school Tax Removal 
and Resource Grant new in 1974. 

The Landmark Projects Corporation Limited is not aware of any further 
costs to purchasers excluding those costs normally incurred by 
purchasers such as cost of conveyance, personal insurance, etc. 

Subsection (e) - Shared Facilities and Common Area 

The Director of Planning has examined the prospectus and plans and 
finds the following: 

All Common property not specified in the registered Strata Plan 
as included in the purchasers Strata Lot is maintained and admin- 
istered as 'common property'. This included the following: 

HALLWAYS AND LOBBY AREAS 

All lobby areas and walkways within the building are designed for 
the use of all Strata Lot owners. 


PARKING 

There are 21 parking stalls included in the underground lot. One 
stall is assigned to each purchaser for his exclusive use. The remain- 
ing stalls may be used for guest parking, storage, etc., at the 
discretion and vote of the Strata Lot owners. 
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LAUNDRY ROOM 

The laundry room and facilities situated on the underground floor of 
the building shall be for the exclusive use of the owners of the 
Strata Lots. 

STORAGE LOCKERS 

Each Strata Lot will be assigned the exclusive use of one storage 
locker located in the locker room on the underground floor of the 
building. 

MISCELLANEOUS ROOMS 

These include boiler, electrical and garbage rooms all located on 
the underground floor of the building and all common property to 
be used at the discretion of the Strata Lot owners. 

PATIOS AND BALCONIES 

Within each Strata Lot is contained a balcony or patio area attached 
to and contiguous to the respective living and dining areas of each 
Strata Lot. 

Patios and Balconies are not common property. 
EXTERIOR SIDE -YARDS 

Exterior side-yards (excluding suite patios) are common property 
and are intended for the exclusive use of all Strata Lot owners. 

The prospectus states that the copy of the proposed By-Laws are 
available! for inspection on request. 

Section 1 (3) - Quality of Construction 

"The City Building Inspector advises that he has received a letter from 
the office of Daine M. Sarter, Architect, in which he states that the 
quality of construction and finishes of this project compares favourably 
with the quality control requirements of Central Mortgage and Housing 
Corporation as contained in the Canadian Code for Residential Construction." 

Xonx Board recommends that the foregoing report of the DirecJ:or 
of Planning and the Director of finance be submitted for the 
CONSIDERATION of Council. 


2. Strata Title Application - New Construction 
8107 - 8167 Cambie Street, Vancouver, B.C. 
Lot 19 of Parcel 'x' of Block 1 and 2, D.L. 311 
M.L. & S. Investments, 20S East Hastings Street 
Vancouver, B.C. 


The Director of Planning and the Director of Finance report as 
follows : 

"In accordance with the City's current regulations governing the 
approval of Strata Title Applications for new buildings, an applica- 
tion has been received from M.L. & S. Investments, for the approval 
of a strata plan for a new two storey with cellar , wood frame 
apartment building, containing 16 dwelling units at 8107 - 8167 
Cambie Street." 

N.B. : See Appendix "A" for site plan. 
Section 1 ( 2) - Financing 

The Director of Finance has reviewed the prospectus with regard to 
the financing information and finds the following: 
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Subsection (a) - The true interest on financing 

Interim construction financing has been provided by City Trust. 
Units will be offered to prospective purchasers with a clear title. 
Mortgage financing will be offered to purchasers with one of the 
major mortgage finance companies at the current prevailing rate. 
Sales will not be subject to a purchaser taking such a mortgage 
and they may finance with a company of their choice. 

Second Mortgage financing is also available through the Provincial 
Government for qualified applicants. The amount available 
being $5,000.00 which is currently at 8 3/4% per annum interest. 

Sales will be conducted by Arbutus Management Ltd. , Licensed 
Realtors. The commission rate is 5% of the sale price. 

Subsection (b) - Any bonusing of financing 

Mortgacpswill not contain any bonus financing. 

Subsection ( c) - Details of a management contract and monthly 
services 

A management contract has been negotiated with Arbutus Manage- 
ment Ltd. and will be executed when the Strata Plan has been 
deposited at the Land Registry Office. 

The fee charged for professional management is $250.00 per month 
payable by the Strata Corporation.' 

The individual cost per unit of the management fee is arrived 
at as controlled by the Strata Titles Act by taking: 

The total cost $250.00 ^ 

The total U.E. 18628 = $0.0134206 per U.E. of 1 

Therefore the total cost per unit = 


Unit # 


Address 


U.E. 


Management per month 


West 65th Ave, 


Cambie Street 


522 W 

516 

510 
8107 
8113 
8119 
8125 
8129 
8131 
8137 
8139 
8132 
8145 
8155 
8161 
8167 


Yearly Budget 

General & Administrative 


986 
1010 
1676 
1206 
1276 
1276 
1265 
1252 
1279 
1279 
1279 
966 
966 
966 
966 
980 


$13. 
13. 
22. 
16. 
17. 
17. 
16. 
16. 
17. 
17. 
17. 
12. 
12. 
12. 
12. 
13. 


2327 
5548 
4929 
1852 
1247 
1247 
9770 
8026 
1649 
1649 
1649 
9643 
9643 
9643 
9643 
1522 


Audit 

Bank charges 
Insurance 
Management Fee 
Stationery 


200 
100 
1 ,250 
3,000 
100 


4,650 
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MOTIONS (cont'd ) 

Closing and Stopping Up Lane (cont'd ) 

WHEREAS written consent has been received by the City of 
Vancouver from the owner of the East g of Lot 13, said Block 3, 
for the closing, stopping up and disposing of portion of the lane 
in said Block 3; 

THEREFORE BE IT RESOLVED THAT the portion of lane in Block 3, 
District Lot 185, Group 1, New Westminster District, Plan 92, 
dedicated by Plan 92, lying between a line joining the South East 
corner of Lot 1 to the North East corner of Lot 18 and the 
production southerly of a line drawn parallel to and 20 feet 
perpendicularly distant Easterly from the Westerly limit of the 
East 32 feet of Lot 7, all in said Block 3. The same as shown 
outlined red on a plan prepared by A. Burhoe, B.C.L S., dated 
April 3, 1970, and marginally numbered LD 1195, a print of which 
is hereto attached, be closed, stopped up and conveyed to the 
owner of Lots 1 to 6, the East 32 feet of Lot 7 and Lots 14 to 18, 
said Block 3 ; 

AND BE IT FURTHER RESOLVED THAT the closed lane be subdivided 
with the above mentioned lots. 

- CARRIED 

2. School Collector Sidewalk 

(W/S Slocan Street from Napier Street 
to Charles Street) 


MOVED by Aid. Bird, 
SECONDED by Aid. Sweeney, 

THAT WHEREAS a proposed project for the construction of a 
Portland cement concrete sidewalk, five feet in width, on the 
West side of Slocan Street between Napier Street and Charles 
Street, was recommended by the Board of Administration on 
April 24th, 1970, and approved by Council on April 28th, 1970; 

AND WHEREAS the said project was advanced as a local improve- 
ment on the initiative principle to a Court of Revision on 
June 18th, 1970, and was defeated; 

AND WHEREAS it is hereby declared that it is necessary in 
the public interest that the said sidewalk be constructed on the 
said portion of Slocan Street, which has been designated by 
Council as a school collector street; 

AND WHEREAS the Council deems that the said sidewalk will 
specially benefit the real property fronting or abutting on the 
said portion of Slocan Street; 

AND WHEREAS the Council may by authority contained in 
Section 506 of the Vancouver Charter by resolution passed by 
two-thirds of all its members, undertake and carry out the 
construction of the said sidewalk and assess the cost thereof 
against the real property so deemed to be specially benefited 
as a local improvement; 

NOW THEREFORE BE IT RESOLVED that a portland cement concrete 
sidewalk, five feet in width, together with all other necessary 
and incidental work in connection therewith, be constructed on 
the West side of Slocan Street, between Napier Street and Charles 
Street; 
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Repairs & Maintenance 

Cleaning Contract 

Electrical 

Landscaping 

Misce llaneous 

Plumbing 

Structural 


2,000 
125 

2,115 
200 
200 
150 

4,790 


Utilities 

Elect ricity 
Garbage 


720 
420 


1 ,140 


Total Operating Disbursements 10,580 
GENERAL RESERVE 385 
Annual Total: $10,965 


COKIMON EXPENSES PER YEAR 


Address 

#522 West 65th Ave. 
#516 West 65th Ave. 
#510 West 65th Ave. 
#8107 Gamble Street 
#8113 Gamble Street 
#8119 Gamble Street 
#8125 Gamble Street 
#8129 Gamble Street 
#8131 Gamble Street 
#8137 Gamble Street 
#8139 Gamble Street 
#8143 (.Gamble Street 
#8145 Gamble Street 
#8155 Cumbie Street 
#81 6 i Gamble Street 
#8167 Gamble Street 


U.E. 

986 
1010 
1676 
1206 
1276 
1276 
1265 
1252 
1279 
1279 
1279 
966 
966 
966 
966 
980 


Gommon Expenses 
per year 

$581.74 
595.90 
988.84 
711.54 
752. 84 
752. 84 
746.35 
738.68 
754.61 
754. 61 

754.61 
569.94 
569 . 94 
569,94 
569.94 
578. 20 


Gommon expenses 
per month 

$48.48 
49, 66 
82.40 
59.29 
62.74 
62.74 
62.20 
61.55 
62. 88 
62.88 

62.88 
47.50 
47. 50 
47.50 
47 , 50 
48. 18 


At this ficiinL in time there Is no hi ti Lori <,;til ac<;onn t Intj record;:, 
for this project and therefore the figures i'hown in various expense 
aocounCf. nro hoaod on oxporienco from opornliimj oiiniltir proJact.!i. 

During the first year many items are covered by warranty and the 
total cost."^ could be less than those shown, bvit, to Illustrate 
the exponnes^ the owners can usually expec:t, a typical y.?ar's 
budget ha;; been prepared. 

At the end of the Strata Gorporation ' s fiscal year all accounts 
have to be adjusted to reflect the actual costs. 

In accordance with the Strata Titles Act, common expenses are 
payable according to the Unit Entitlement, The total Unit 
Entitlement for this project equals 16,628. Tills figure divided 
by the total cxpens-es of $10,965.00 equals a yearly coft of $,;i9 
per Unit Entitlement of one. 

This figure of $.59 is then multiplied by the Unit Enti tliinient 
of each ind i vidua] tov/nhouse anti the totn] yearly cmd n'on!:h]y 
costs fc^ir individual units are iihown above. 

Subsecti o n ( d) - Taxes and other cost 

It :i s Ci^tiinated that pr;'>perty taxes for 1975 , the fi.rsi. ytar. 

Cont'd « . . 
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in which the project will be completed and taxable at the full 
rate v/i 11 be approximately: 

Gross Less H.O. Grant Per Annum Per Month 

2 Bed 950 200 750 62.50 

3 Bed 1,200 200 1,000 83.33 

4 Bed 1,550 200 1,350 112.50 

In addition to the B.C. Home-owners grant, property taxes may be 
reduced further if the owner occupant is entitled to claim the 
senior citizens grant of $50.00. Also for 1974 the School Tax 
Removal and Resource Grant which ranges from $30.00 to $'10.00 
per unit may be claimed on the same basis as the home owners grant. 

Subsection (e) - Shared Facilities and Common Areas 

The Director of Planning has examined the prospectus and plans 
and finds the following: 

There are no recreation facilities provided on the common pioi'. ii>,- 
of the Strata Corporation. 

Parking 


28 off-street parking spaces are provided in the underground 
parking garage and each of the 16 Strata lots will be assigned 
the exclusive use of one parking space; the remaining 12 
parking spaces to be assigned at the discretion of th=t 

Strata Council. 


Storage 

Sixteen storage lockers will be provided and located in two 
separate rooms in the basement of the building. 


Patios and Balconies 

Each town house unit will be granted exclusive use of the patio 
area contiguous to the living room- dining area. 

Surface Area 

The exterior surface areas will be fully landscaped with lawn, 
shrubs, pathways, etc. 

The prospectus states that a copy of the By-law will be available 
for inspection upon request. 

Section 1 (3) - Quality of Construction 

"The City Building Inspector advises that he has received a letter 
from Sidney C. Suen , Architect, in which he states that the quality 
of construction and finishes of this project compare favorably with 
the quality control requirements of Central Mortgage and Housing 
Corporation, " 

Your Board recommends that the foregoing report of the Director of 
Planning and the Director of Finance be submitted for the CONSIDERATION 
of Council. 
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3. Strata Title Application - New Construction 
1123 - 1145 West Sth Avenue 
Lot 1, Block 314, D.L. 526 
Fairview Environmental Concepts Limited 
100 West 7th Avenue, Vancouver, B.C. 

The Director of Planning and the Director of Finance report as follows 

"In accordance with the City's current regulations governing the 
approval of Strata Title Applications for new buildings, an appli- 
cation has been received from Fairview Environmental Concepts Limited, 
for approval of a Strata Plan for a new 4 level structure, constitut- 
ing a 2 storey wood frame residential structure containing 11 dwelling 
units over office and parking levels at 1123 - 1145 West 8th Avenue. 

N.B. : See Appendix "A" for site plan. 

Section 1 (2) - Financing 

The Director of Finance has reviewed the prospectus with regard to 
the financing information and finds the following: 

Subsection (a) - The true interest on financing 

Purchasers may arrange first mortgages through Yorkshire 
Trust Company at current interest rates amortized over 25 
years with a five year term or arrange their own financing. 

A $412,000 mortgage with interest at 10% is held by 
Yorkshire Trust, This will be replaced with Purchasers 
Financing as each unit is sold. 

Second Mortgages of up to $5,000 are available to those 
who qualify from the Government of British Columbia. 

The unit entitlement and expenses are shared equally bet- 
ween the office space title - which shall have one half 
of the costs and entitlement, and the eleven residential 
units which share equally the remaining entitlement and costs. 

Subsection (b) - Any bonusinq of financing 

There is no bonusing of financing. 

Subsection (c) - Details of a management contract and 

monthly services 

A Management Contract for one year between A.E. Services 
and the Strata Corporation will be entered into. 

Under the Strata Titles Act a Management Contract may be 
terminated on 90 days notice , at the option of the owners. 

Management fee will be $6 per residential unit per month 
and $66 per month for the office space title. 

A.E. Services Ltd. will be responsible to the Strata 
Corporation for the operations and maintenance of the 
Common Area of the Strata Corporation. 

Estimated Monthly Servicing Costs; 

Office space - approximately $232.66 per month 

Residential units - approximately $ 22.00 per month 

Included in the above are salaries for Caretaker, 
Electricity for Common areas, Insurance, Management fee. 
City of Vancouver Scavenging cost. Allowance for Repairs 
and Maintenance to the Common Area. 

There is no reserve for replacement or major repairs in the 
Budget; however, each owner shall pay $50 when purchasing his 

Cont'd . . 
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Clause #3 continued : 

unit which will be credited to the Strata Corporation Reserve 
Fund. This Reserve Fund will be placed in an interest-bearing 
Bank Account , to be used at the discretion of the Strata 
Corporation owners. 

Subsection ( d) - Taxes and other costs 

Office space - approximately $5,000 gross 

Each Residential Unit - approximately $ 454 gross 

The Provincial Government provides the Home Owners Grant of 
$200 per year for owners who reside in the Strata Unit as 
their primary residence. Senior Citizens are entitled to 
a home owner grant of $250. The School Tax Removal and 
Resource Board Grant of $30 to $40 is available on the same 
basis as the home owner grant. The amount of the applicable 
Home Owners and other applicable Grants, etc., would be 
deductible from the estimated gross taxes for those who 
qualify. 

Budget for Servicing Costs 

CARETAKER (to sweep walks, shovel snow, water and 
weed planters and planted areas on one 


day per week) $1,200 

GARDEN MAINTENANCE CONTRACT 400 

ELECTRICITY FOR COMMON AREAS 240 

INSURANCE 725 

REPAIRS AND MAINTENANCE - COMMON AREA 1 ,000 

VANCOUVER SCAVENGING SERVICE 200 

$3,765 

CONTINGENCY 235 

22 Units (§ $181.81 per year - 

15,15 per month $4,000 

MANAGEMENT ($6 x 22 Units x 12 months) 1 .584 

22 Units @ 21.15 per month $5,584 

TAXES ESTIMATED PER YEAR $10,000 


To the best knowledge of Fairview Environmental Concepts Limited, 
there are no costs other than those stated above of which 
they are aware of. 

Subsection (e) - Shared Facilities and common area 

The Director of Planning has examined the prospectus and 
plans and finds the following: 

Storage Lockers 

One locker on the parking level will be assigned to each 
residential owner. 

Parking 

The parking is included in the shared facilities. One parking 
space will be assigned to each residential owner. The 
remaining 16 spaces will bo assigned to the office space owner. 


Cont'd • • • 
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Clause #3 continued ; 


Balconies and Patios 

Walkways and patios are part of the common area and not part 
of the individual Strata lots. Each Residential Strata lot 
owner will have the exclusive use of the adjacent patio. 

The prospectus states that a copy of the proposed By-laws are 
available for inspection on request. 

Section 1 (3) - Quality of Construction 

"The City Building Inspector advises that he has received a letter 
from Rhone & Iredale, Architects, in which they state that the 
above building compares favourably with the quality control 
standards set by the Central Mortgage and Housing Corporation, as 
contained in the Canadian Code for Residential Construction." 

"Your Board recommends that the foregoing report of the Director 
of Planning and the Director of Finance be submitted for the 
CONSIDERATION of Council." 


FOR COl'NOl ACTION SEE PAQU^sy^jE 
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(LICENSES - 1) 


LICENSES & CLAIMS MATTERS 



INFORMATION ' ■ J 

1. Sidewalk Cafes on Granville Mall 

The Director of Social Planning and the City Engineer report: 


" On May 28, 1974, a meeting between Alderman Volrich, 
officials of the Engineering, Health, Social Planning, 
Police Departments, the Canadian Restaurant Association, 
and the Liquor Control Board was held to discuss 
policies relating to sidewalk cafes on Granville Mall 
and in other areas. 


Mr. V. Woodland, Liquor Control Board, advised that 
existing legislation prohibits the service of alcoholic 
beverages in sidewalk cafes without food. If City 
Council feel that a change in the Act is desirable, an 
official request should be forwarded by the City. 

Mr. Woodland confirmed that all that would be required 
by the Liquor Control Board in connection with the 
extension of existing licenses would be a letter from 
the City, together with a sketch showing the area of 
the proposed sidewalk cafe. 


Mr. Woodland pointed out that present regulations do 
not allow service of food or drinks from disposable 
plastic or paper plates and utensils. However, after 
considering the problems of theft, the weapon potential 
of glass, and the Health Department's expressed preference 
for plastic or paper, Mr. Woodland advised that the 
Liquor Control Board would permit disposable service on 
the sidewalk. It should be noted that sidewalk cafes 
on Ottawa's Spark Street Mall serve beer in disposable 
containers. 

It was agreed that cafe areas should preferably be 
defined by some form of barrier, although tables with 
umbrellas and folding chairs placed on the sidewalk 
^^Y he acceptable. Rather than the City setting 
special standards for Granville Mall, applications for 
cafes will be received and negotiated on an individual 
basis and these will be discussed with the Mall Committee. 
It is anticipated that this will be productive of fresher 
treatments . 

Existing by-laws administered by the Engineering and 
Health Departments now cover sidewalk cafes and no 
revisions are needed at this time. To date sidewalk 
cafes have been permitted through lease arrangement and 
the Director of Legal Services feels this is the approp- 
riate way to continue. 

An applicant for a sidewalk cafe will apply to the 
Engineering and Health Departments. The application 
shall include site drawings, an indication of the 
number of chairs and tables, and sketches of any 
structures to be erected. If approved, the applicant 
will enter into a lease agreement with the City 
Engineer for the sidewalk space. The Liquor Control 
Board will issue a license to an applicant within 24 
hours of receipt of information relating to the lease." 


Your Board submits the foregoing report to Council for INFORMATION, 


FOR COUllOL ACTiON SEE PAQEfSl^^JK. 
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FIRE AND TRAFFIC MATTERS 

RECOMMENDATION 


1. Closure of Exhibition Park Before and 

After Pacific National Exhibition, 1974 

The City Engineer reports as follows : 

"It is the annual custom of the Pacific National Exhibition to 
request the City to close the Exhibition Park to all traffic 
before, during and after the Exhibition period. This is done to 
prevent pilfering and to eliminate hazards caused by motorists 
driving through the work areas during setting up and dismantling 
of the exhibits. The request has been granted each year subject 
to the walkway being left open for public use on the general 
line of Windermere Street. 

It is therefore RECOMMENDED that in accordance with the request 
of the Pacific National Exhibition dated May 9, 1974, Exhibition 
Park be closed to general vehicular and pedestrian traffic 
except for a walkway through the park on the general line of 
Windermere Street, from midnight Saturday, August 10th, until 
midnight Friday, September 6th, 1974." 

Your Board RECOMMENDS the foregoing recommendation of the City Engineer 
be approved. 


FOR COUWCiL ACTION SEE PAGE(S) EJSL...^ 
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FINANCE MATTERS 

RECOMMENDATION 


(FINANCE - 1) 


A-7 


1 . Appropriation 7045/487 - Advertising 

The Acting Director of Personnel Services reports as follows: 

"To advertise vacant Civic positions $28,000. was included in 
the 1974 departmental budget. This amount has been depleting 
at a rapid rate because of rising advertising costs and the 
number of professional vacancies which necessitated advertising 
in newspapers and journals with national distribution. As of 
the end of May, there was just over $2,900 left in this account 
and the appropriation is expected to be near or in a deficit 
position by the beginning of July. Similar situations have 
occurred in previous years as expenditures are governed by 
conditions over most of which we have no control. 


In the near future we expect to commence recruiting for posi- 
tions created by re-organization in the Parks Board and to fill 
vacancies in the Planning and Engineering Departments. This 
will require us to advertise in Eastern Canada. In addition, 
there will be other positions to be advertised Canada wide, 
or in British Columbia and the Lower Mainland only. 

In order to be able to attract suitable applicants to the Civic 
Service, I recommend that $20,000 be added to Appropriation 
7045/487. The Comptroller of Accounts advises that this amount 
would be provided from Contingency Reserve." 

Your Board RECOMMENDS that the foregoing recommendation of the 
Acting Director of Personnel Services be approved. 


2 . Expenses - Clients' Committee - Orpheum Theatre 

The Director of Finance reports as follows: 

"City Council on May 14th approved a recommendation of the 
Special Committee on the Orpheum that its terms of reference be expanded 
to include all aspects of the work of restoring the Orpheum Theatre, and 
report to City Council on recommendations for the appointment of consultants 
architects and contractors. In order to carry out this function the special 
committee has established a 'client's committee' to work with the architects 
and consultants as appointed by City Council. 

Mr. Ian Dobbin, Manager of the Queen Elizabeth Theatre has 
been appointed to the clients committee and advises that approximately $500 
in miscellaneous expenditures for the balance of 1974 will be incurred by 
the committee for meetings with consultants and architects, long distance 
telephone calls and other miscellaneous expenditures. 

I have reviewed this request and recommend that a $500 expense 
account be included in the Queen Elizabeth Theatre's 1974 budget for miscellan- 
eous expenditures incurred by the client's committee, with all expenditures to 
be approved by the Manager of the Queen Elizabeth Theatre. The funds are to 
be provided from Contingency Reserve." 

Your Board RECOMMENDS that the foregoing recommendation of the 
Director of Finance be approved. 
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3 . Replacement of Fire Dispatching System 

The City Engineer and the Fire Chief report as follows: 

The performance of the fire dispatch system which provides direct 
communication from the fire alarm headquarters to all firehalls, has deteriorated 
to such an extent that the messages giving the location and nature of the fires 
often can not clearly be heard. The equipment which is a "loud speaking" type, 
has the disadvantages of having to compete with the other noises in the firehall 
and permits one-way conversation only so that the officer receiving the message 
is unable to question the dispatcher until the full dispatch has been given. 

After examining the operational requirements of the system, we are of the 
opinion that a telephone type system is required because the handset will eliminate 
the extraneous noises in the firehall and two-way conversation will be possible so 
that the officer can interrogate the dispatcher when the message is not clear. 

The B.C. Telephone Company has estimated that it will take three months to 
design a permanent system and an additional five months to purchase and install 
the equipment. 

Because of the importance of clarity in the dispatches, the Fire Chief 
requests that an interim system be installed immediately to avoid any misunder- 
standing of the dispatch. The B.C. Telephone Company can install within a month 
a direct "ring-down" telephone system in all halls for the primary means of 
dispatching until such time that a new system can be installed. The cost of this 
system is a non-recurring installation charge of $1A00.00 and a $630.00 per 
month rental. 

In addition to the system, certain features of the old system must be 
retained such as the "tone alert", "all-hall call" and the public address systems 
in each Hall. Modification of the present system is required to retain these 
features and improve their operation. The estimated cost of this work is 
$1500.00. 

There are not sufficient funds in the operating accounts to cover the 
cost of this work. 

We recommend : - 

(a) That the B.C. Telephone Company be authorized to install an interim 
telephone system for fire dispatching at a non-recurring installation 
cost of $1400.00 and a monthly cost of $630.00 until the new system is 
installed . 

(b) That the existing system be modified to retain the necessary communication 
facilities and improve its performance at an estimated cost of $1500.00. 

(c) That $5750.00 be provided for the costs in J97A from the Coutir-ency 
Reserve and $2200.00 for rental In J 975 be approved in o.Ivance oi" the 
1975 Budget. 

Your Board RECOMMENDS the aforementioned rcconunendations of the 
City Engineer and Fire Cliicf be approved. 

4 . Re-roofing at Vancouver Library Building 
and Queen Elizabeth Theatre 


The Director of Permits and Licenses reports as follows: 

"Funds were approved in the 197^ Revenue Budget for renewal of the roofing 
membrane on both the main roof of the Public Library Building, 750 Burrard Street 
and the roof over the lobbies at the Q»een Elizabeth Theatre, 6^f9 Cairtbie Street. 

Tenders for the two projects were called and bids have been received. In 
both cases the lowest tender is in excess of funds approved and additional funds 
must be authorized before the contracts can be awarded. 


cont ' d 
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Clause No. 4 (cont'd) 

The present position is as follows; 

(a) Vancouver Public Library - 

Five contractors took tender documents, but two only submitted 
bids as follows; 

Jackson Sheet Metal & Roofing Ltd. $39,770 - low bid 

Bollman Roofing Ltd. - $'t2,3't9,00 

Budget Funds approved $30,000 

Additional funds required $ 9,770 

(b) dueen Elizabeth Theatre - 

Five contractors took tender documents, but one only submitted 
a bid; 

Jackson Sheet Metal & Roofing Ltd. $25,550 

Budget funds approved $22,000 

Additional funds required $ 3,550 

The original estimates for budget submission were obtained from competent 
roofing contractors. The tenders now received reflect an exceptional rapid 
increase in prices in the roofing trade caused by an approximate 100% increase 
in material costs and a 20% increase in labour costs since October 1973 when 
the original estimates were obtained. 

The Director of the Library and the Manager of the Q.ueen Elizabeth Theatre 
advise that they have reviewed their budgets and have no surplus funds in other 
accounts that could provide the additional funds required. 

The Comptroller of Accounts advises that if Council approves the 
recommendations of this report, the funds could be provided from Contingency 
Reserve, 

It is RECOMMENDED that; 

a) Additional funds in the amount of $9,770 be approved for re-roofing 
at the Main Vancouver Public Library Building and the contract be 
awarded to the low tenderer Jackson Sheet Metal & Roofing Ltd, 

B) Additional funds in the amount of $3,550 be approved for re-roofing 
at the dueen Elizabeth Theatre and the contract be awarded to 
Jackson Sheet Metal & Roofing Ltd, 

C) The additional funds in the amount of $13,320 be provided from 
Contingency Reserve," 

Your Board RECOMMENDS the foregoing report of the Director of Permits 
and Licenses be approved. 

CONSIDERATION AND RECOMMENDATION 

5 . Staff Requirements: Health Department 

The Medical Health Officer reports as follows: 
A. BACKGROUND : 

"In recent years, there has been a growing trend to the 
decentralization of the delivery of health services and 
to integrate health services in the community. This 
has resulted in a need for increased program planning, 
coordination and integration at the unit or local area 
level" . 


cont ' d 


Regular Council, June 23, 1970 .... JUN.5.3 .]9-70 

MOTIONS (cont 'd) 

School Collector Sidewalk 
(W/S Slocan Street from Napier 
Street to Charles Street) cont'd. 

AND BE IT FURTHER RESOLVED that the cost of the construction 
of the said sidewalk be assessed against the real property fronting 
and abutting thereon as a local improvement upon the basis 
provided in By-law No. 3614, being the Local Improvement Procedure 
By-law, subject, however, to the limitations prescribed in the 
Vancouver Charter aforesaid; 

AND BE IT FURTHER RESOLVED that the proportion of the cost 
of the construction of the said sidewalk to be borne by the City 
pursuant to the Local Improvement Procedure By-law and the 
Vancouver Charter aforesaid, be assumed by the City and be paid 
out of the general revenue of the City. 

- CARRIED BY THE 
REQUIRED MAJORITY 

3. School Collector Sidewalk 

(W/S Slocan Street from Venables 
Street to Parker Street) 


MOVED by Aid. Bird, 
SECONDED by Aid. Sweeney, 

THAT WHEREAS a proposed project for the construction of a 
Portland cement concrete sidewalk, five feet in width, on the West 
side of Slocan Street between Venables Street and Parker Street, 
was recommended by the Board of Administration on April 24th, 1970, 
and approved by Council on April 28th, 1970; 

AND WHEREAS the said project was advanced as a local improve- 
ment on the initiative principle to a Court of Revision on June 18th, 
1970, and was defeated; 

AND WHEREAS it is hereby declared that it is necessary in the 
public interest that the said sidewalk be constructed on the said 
portion of Slocan Street, which has been designated by Council as 
a school collector street; 

AND WHEREAS the Council deems that the said sidewalk will 
specially benefit the real property fronting or abutting on the 
said portion of Slocan Street; 

AND WHEREAS the Council may by authority contained in Section 
506 of the Vancouver Charter by resolution passed by two-thirds of 
all its members, undertake and carry out the construction of the 
said sidewalk and assess the cost thereof against the real property 
so deemed to be specially benefited as a local improvement; 

NOW THEREFORE BE IT RESOLVED that a Portland cement concrete 
sidewalk, five feet in width, together with all other necessary and 
incidental work in connection therewith, be constructed on the West 
side of Slocan Street, between Venables Street and Parker Street; 

AND BE IT FURTHER RESOLVED THAT the cost of the construction 
of the said sidewalk be assessed against the real property fronting 
and abutting thereon as a local improvement upon the basis provided 
in By-law No. 3614, being the Local Improvement Procedure By-law, 
subject, however, to the limitations prescribed in the Vancouver 
Charter aforesaid; 
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Clause No. 5 (cont'd) 
B. WEST UNIT : 

The Health Department will commence operations in a new facility 
at 3998 Main Street in July, 1974. The West Unit area is the 
largest of the five Health Unit Service areas. The Main Street 
location will be a sub-office to augment the existing West Unit 
office in the Kerrisdale Community Centre. 


Statistics for 

the five Health 

Unit areas are as 

follows : 




SCHOOLS 

School 

Staff 

Population Annexes Elementary 

Secondary 

Pop. 

West Unit 49 

127, 165 

8 26 

8 

36,785 

East Unit 42 

63, 885 

6 14 

3 

22, 390 

South Unit 40 

58, 140 

6 18 

3 

20, 255 

North Unit 51 

66,815 

8 

2 

21, 320 

Burrard Unit 40 

114, 205 

6 

2 

16, 110 

The approximate 

number of staff 

working out of these offices 

will be 

Kerrisdale 

: Professional 

- 30 Clerical - 

4 


Main St. : 

Professional 

- 23 Clerical - 

3 



Among the 30 Professionals at Kerrisdale, six will be working from 
Main Street also, and are not counted in the Main Street total. 
However, they will require clerical service in each location. 
Recent experience in decentralizing North and Burrard to sub- 
offices has necessitated an increase in clerical staff in each 
location due to the increased workload of all health personnel. 

C . CLERK SERVICE: STAFF REQUIREMENTS 

The Health Department will transfer one Clerk-Typist II from 
Kerrisdale to Main Street. The Health Department is asking for 
one permanent Clerk-Typist II position and one temporary Clerk- 
Typist for six months. By agreement, the latter position will 
be cost-shared with the Probation Services. 

For information, the Main Street telephone operator will also 
be funded on a cost-sharing basis and supplied by the Provincial 
Department of Human Resources. 

D . PSYCHOLOGISTS: STAFF REQUIREMENTS 

The Director of Mental Health Services recommends the establish- 
ment of an additional Psychologist position to provide leader- 
ship at the local level in the development of clinical Psycholo- 
gical services as part of a preventive and interventive mental 
health program, development and planning at the Unit level and 
coordination of Unit programs with community agencies. Also, 
to provide leadership in the evaluation of programs in terms 
of community service as well as providing supervision over sub- 
ordinate clinical Psychological staff assigned to the Unit in or- 
der to provide increased clinical Psychological services at the 
community level. Initially, it is proposed that this position 
be established at the level of higher training to further develop 
the standard of Psychological services in the largest area - 
West Health Unit. 

The Director of Mental Health Services reports that "our clin- 
ical psychologist at West Health Unit has had to refuse 70% - 
75% of the requests for service by stating, 'please do not refer 
any more individuals or their families to the psychologist as the 
psychologist is fully booked.' This is particularly so because 
of the large number of board and non-board schools and day care 
centres in the West Service Area. The average work day could in- 
clude 10 - 12 consultations, or 4 - 6 interviews, or 4 - 6 assess- 
ments a day, or any combination thereof. Many of these would 
take place in the community, agencies, schools or the Heath Unit. 


cont ' d 
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Clause No. 5 (cont'd) 


Between the large number of schools as well as the decentraliza- 
tion of services there has been a marked increase in the demand 
for psychological services. It is only with additional senior 
staff at the local office levels that these requests for services 
can be adequately met. A large percentage of the psychologists' 
time is oriented towards the schools, therefore, 83.52% of the 
costs are covered by the School Board. 

SUMMARY : 


Incumbent 

One new position 
One new position 

( temporary) 
One new position 


Proposed 
Classification 

Clerk-Typist II 
Clerk-Typist II 


Psychologist 
Pay Grade 30 
($1327-$1588) 


III 


Effective Date 

When approved 
When approved 

When approved 


ESTIMATE OF COSTS : 
Salaries : 

Psychologist 

P.G. 30 ($1327-1588) - 4 months 

1 Clerk-Typist 

P.G. 11 (6 mos. @ $573) 

1 Clerk-Typist (temporary) 
P.G. 9 (6 mos. @ $540) 


Fringe benefits 12^5% 

Auto Allowance 

Psychologist, at $50 per month 

Less School Board share 

Psychologist expenses (83.52%)* 

Net Cost Estimate 


1974 


$ 5,308 


6,678 
$ 11,986 

1,498 
200 

$ 13,684 


Annual 


$ 15,924 


6,876 
$ 22,800 

2, 850 

600 

- 15.463 
$ 10,787 


* The School Board participates on an 'annual basis' only and 
therefore, costs of the psychologist services would be carried 
by the City for the remainder of 1974. 

Equ ipmen t : 


2 electric typewriters 


890 


890 


TOTAL - Current Year 


$ 14,574 


G. NOTES: 

(i) The Comptroller of Accounts recommends that, if the recom- 
mendations of this report are approved, funds be provided 
from Contingency Reserve. 

(ii) A copy of this report has been provided to the Business 

Manager of the Vancouver Municipal and Regional Employees' 
Union for his information. 

Your Board submits for the CONSIDERATION of Council, 

The position of Psychologist as recommended by the Medical Health 
Officer and the Director of Mental Health Services be established 
effective when filled. 

cont ' d 
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Clause No. 5 (cont'd) 
Your Board RECOMMENDS that: 

(a) The positions of Clerk-Typists, as recommended by the Medical 
Health Officer be established effective when filled. 

(b) The funds required for salaries and equipment be provided, in 
accordance with the recommendation of the Comptroller of Accounts, 
from Contingency Reserve. 

CONSIDERATION 

6. Attendance of the Vancouver Fire Department 
Band to the Penticton Peach Festival 


The Fire Chief reports as follows: 

"The Fire Chief has received a request for the Vancouver Fire Depart- 
ment Band to participate in the Penticton Peach Festival Parade on 
August 3, 1974. 

Thirty-four bandsmen and one Chief in charge of supervision would 
attend and the cost to the City would be: 

A. i By Charter Bus (S.M.T.) $475.00 
ii Lunch while travelling 70.00 


$545.00 

or as an alternative: 

B The men would provide their own transportation as has been done 
in the past two years with the City providing a subsidy of 
$10.00 each to cover the cost of gasoline (a total cost of $350.00). 

The men will provide their own substitutes with no duty time lost to 
the City. 

The Fire Chief points out that the band is the Official Brass Band 
for the City of Vancouver and Council has in past approved attendance 
at the Peach Festival to help maintain the high interest and Esprit 
de Corps of the Band; which for years has provided excellent 
performances for Civic functions." 

Your Board submits the foregoing report of the Fire Chief for the 
CONSIDERATION of Council. 

7 . Improvements to Third Floor of City Hall 

The Director of Permits and Licenses reports as follows: 

'The Assistant Director, Construction and Maintenance Division, was 
instructed to engage interior design consultants to study the third floor of 
City Hall with a view to improving the public areas. Committee Rooms, 
Aldermanic offices. Mayor's secretarial offices and Council Chamber, and to 
providing a new Committee Room near the Aldermen's offices with facilities 
for receiving visitors. 

The firm of Hopping, Kovach, Grinnell Design Consultants Ltd, was 
engaged for this purpose and instructed to present recommendations with cost 
estimates for each area, for Council consideration. The consultants' report 
is submitted herewith as the Appendix. 

In their report the consultants demonstrate that a new Committee 
Room, conveniently located for Aldermen and the public, could be pro- 
vided in the southerly area now used for Aldermen's offices, which 
would be replaced with new offices located in the easterly end of 
the building. This proposal is outlined in a sketch plan. 

cont ' d 
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Clause No. 7 (cont'd) 

With respect to other areas, the consultants report that improvements 
can be achieved without structural alterations, and recommend specific 
measures designed to make the facilities more comfortable and useful, and 
to establish a uniformly high standard of appearance. 

In the preparation of his report, the design consultant conferred 
with Mr. Ro£is Ritchie, who is the Architect responsible for the renovations 
presently in progress in City Hall, and if Council approves the consultants' 
recommendations, it is recommended that Mr. Ritchie be retained to prepare 
working drawings and supervise construction of those portions of the program 
which involve building alterations, and that Hopping, Kovach, Grinnell be 
retained to act in the capacity of interior design consultants to the architect^ 
their fees for this service to be shared equally by the architect and the City. 

It is proposed that Council authorize payment of Hopping, Kovach, 
Grinnell at per diem rates for their report; and their being retained to act 
as the City's design consultants in regard to selection of the furniture, 
miscellaneous furnishings and graphics required to complete the program 
approved by Counci 1 . 

The estimates reported by the consultants, amounting to $241,667 do not 
include their fees or those of the architect and his electrical and mechanical 
consultants. The total cost of the program including fees, will be approximately 
$272,000. 

The Director of Finance advises that the sum of $250,000 has been provided 
in the 197'* Supplementary Capital Budget for renovations of the City Hall. 
Approximately $160,000 of these funds will be required to complete previously 
approved work in other areas of the building, leaving approximately $90,000 
available for other Capital Improvements. In addition, the sum of $22,000 has 
been provided for replacement of furniture in the City Clerk's offices, 

SUMmRY OF ESTIMATES & FUNDS 

Estimated costs including City Clerk's furniture $241,667 


Provision for Designers' & Architect's fees 30,000 

Total Estimates $271,667 

Less Funds Available: 

1974 Supplementary Capital Budget, approx. $ 90,000 

1974 Furniture Budget 22,000 

Total Funds Available $112,000 


Additional Funds Required to Complete Total Program $159*667 


The Director of Finance advises that the additional funds amounting to 
$159*667 are available in the 1974 Supplementary Capital Budget. 

This report and its Appendix are submitted for Council's consideration, 
with the request that Council indicate its wishes with respect to the program 
as a whole, or individual proposals contained in the program, in order that 
appropriate further action may be taken, funds to be provided in the 1974 
Supplementary Capital Budget." 

Your Board submits the foregoing report of the Director of Permits and 
Licenses for CONSIDERATION of Council, but notes that the furniture being 
recommended for the City Clerk's staff is of a higher standard than that 
provided in the remainder of the civic service. Your Board is unable to 
support this proposal except in the public waiting area. 


FOR COUNCIL ACTION SEE PAGE(S)i:LZ.£...-. 
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PERSONNEL MATTERS 

RECOMMENDATION 

1, Personnel Regulation #70 - Documentation on Employment 

The Acting Director of Personnel Services reports as follows: 

The Personnel Services Department is currently undertaking a 
review of the Personnel Regulations in order to make them 
more consistent with current policies and practices. 

In this regard, I have revised Regulation #70, "Documentation 
on Employment" so that it more accurately reflects the present 
practice of this procedure. 


YOUR BOARD RECOMMENDS approval of the revised regulation. A 
copy is attached. 


FOR COUflCIL ACTION SEE PAGE(S) .d!'^^..^? 
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PROPERTY MATTERS 

RECOMMENDATIONS 

1. Amendment to Rental Review 

Lot 6, Block i|8, D.L, 182 & 2037 

Sit. E/S Glen Drive, South of William Street 


The SuperviBor of Property and Insurance reports as follows:- 

"The City ctcrrently leases to Westglen Holdings Limited, Lot 6, Block 48, 
D.L. 182 and 2037, situated on the East Side of Glen Drive, South of 
William Street, the term of the lease expiring September 30, 1988, On 
April 2, 1974, Council approved the recommendation of the Supervisor of 
Property and Insurance that this property be sub-leased to Bowell McLean 
Motor Company Limited for a five year term commencing April 1 , 1974. 

We are now advised by the Solicitors for Bowell McLean Motor Company Limited 
that a five year term is not suitable for their needs and they request con- 
sent to the re-wording of the sub-lease to include the following: - 

"The Lessee shall have the right to sub-let the aforesaid parcel or 
tract of land to Bowell McLean Motor Company Limited for the balance 
of the Lessee's term ." 

There would appear to be no objection to the sub-lease of the property for 
the balance of the Lessee's term and it is therefore, 

RECOMMENDED 

That the sub-lease be amended to read, "The Lessee shall have the right to 
sub-let the aforesaid parcel or tract of land to Bowell McLean Motor Company 
Limited for the balance of the Lessee's term." 

Your Board 

RECOMMENDS that the foregoing Recommendation of the Supervisor 
of Property and Insurance be approved. 


2. Lease Renewal 

Portion of the W/S of Granville Street, South of 66th Ave, 
Formerly the Easterly 10' of Lots I-3 of Lot 2 of Blk , k 
& Lot 1 of Blk. 5, D.L. 325 

The Supervisor of Property and Insoirance reports as follows :- 

"A widening strip, formerly the Easterly ten feet of Lots 1 to 3 of Lot 2 of 
Block 4 and Lot 1 of Block 5, D.L. 325, was dedicated to the City of Vancouver 
in April 1964, for the widening of Granville Street. The strip was leased 
back to the owner. Standard Oil Company, for a ten year term expiring on 
July 31, 1974, subject to six months' notice of cancellation if required for 
civic purposes. 

In response to a request by the Lessees, the City Engineer has advised that 
he approves a further ten year lease under the same terms as contained in the 
present lease. It is, 

RECOMMENDED 

That that portion of Granville Street which formerly comprised 
the Easterly ten (10) feet of Lots 1 to 3 of Lot 2, Block Ij., 
and Lot 1 of Block 5, D.L. 325, be leased to Standard Oil 
Company of B.C. Limited for a further ten year term commencing 
August 1, 1974> subject to the same terms as contained in the 
present agreement, at the nominal sum of $10.00 for the terra." 

Your Board 

RECOMMENDS that the foregoing Recommendation of the Supervisor of 
Property and Insurance be approved. 


Board of Administration, July 19, 1974 


(PROPERTIES - 


3. Right-Of-Way Easement, D.L. 633O 

Situated S/S False Creek, East of Granville Street 

The Supervisor of Pronertv and Insurance renorts as follows :- 

" District Lot 63 3O is part of the overall False Creek properties con- 
veyed i'roiii the Provincial Government to the City of Vancouver on 
^Inmvm.pr 7^ 1969. The Af^reement provides that the City is bound by the 
terms oi a right-of-way easement between the Government and the B.C. Hydro 
wit}i respect Lo novrer, transiaission and telephone lines. The Provincial 
Govera-nent and the Hydro have requested that the existing agreenent be c?n- 
celled and a new agreement be entered into between the City and the rtydro 
directly. This will simplify the record keeping of all parties in the 
future . Jt is tiicrefore, 

RECO"'W;.'FDED 

That nc^' pasejnent agreement, satisfactory bo the Director of Lei^al Services, 
bn ont.ered into between the City and Britisli Columbia Hydro fund Power 
.lutbori . The npreemenl to contain i^enerally the same conditions and terns 
as that in the oxistinp; .ipreement, between the Government nnd the Hydro, 
Tji th th*^ follow i.n?^ exceptions :- 

a.) That t)ie City accept a lump sum payment oi $166.67 instead of an 
.■^nnual nayment of $10.00. 

b) That the a,q;reeirient contain a clause reouirin,-': Hydro to indemii'fy 

hhe City froin rmy n.'?fTliwnce of tVie Hydro in connection '-^itli ifielr 
righLs under the ap;reement." 

Your Board 

RECOMMENDS that the foregoing Recommendation of the Supervisor of 
Property and Insurance be approved. 

k. Lot 95, -D.L. 339 

Situated 67OO Block Arlington Street 


The Supervisor of Property and Insurance reports as follows :- 

"A request has been received from W. & R. Properties Ltd (formerly Southland 
Development Ltd), for an extension of time in which to commence construction 
of their development in Champlain Heights. 

On October 17, 1972, City Co\mcil approved the sale to the Company, of Lot 95, 
D.L. 339, situated on the West Side of Arlinprton Street in the 6700 Block. 

A condition of this sale was an option to repurchase in favour of the City 
should construction of this pro.lect fail to commence by April 16, 1974, after 
which date the City to have three months in which to exercise its option. 

The Company has encountered various delays, with the recent building trades " 
strike adding considerably to their difficulties. However, most problems 
have been resolved and a recent inspection of the site confirms that excava- 
tions are completed, with some concrete poured for the footinRS. 

As the Company has Riven every indication of proceeding with the development 
as quickly as possible, and as the reasons for the delay appear .justified , 
it is, 

RECOMWINDED 

That W. AH. Properties Ltd be granted an extension of six months to 
October lb, 1974, in which to roach the required stage of construction, with 
the City having three months from that date in which to exercise Its option. 
This extension to be sub.iect to any documentation deemed necessary by the 
Director of Legal Services. 


Cont 'd 
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Clause k (cont 'd) 
Your Board 

RECOMMENDS that the foregoing Recommendation of the Supervisor 
of Property and Insurance be approved. 

IN THE EVENT COUNCIL DOES NOT WISH TO EXTEND THIS 
OPTION, THE GQHPATJ-r Rfif^UlSS'TS T0 APPEAR AS A DELEGATION 
TO THE NEXT COUNCIL MEETING TO SUPPORT THE EXTENSION 
REQUEST . 


5. National Harbours Board Lease 
Ad.jacent to Stanley Park 

The Supervisor of Property and Insurance reports as folloms:- 

"On June 11, 1974, City Council approved the recommendation of the Standing 
Committee on Waterfront: 

"That the City advise the National Harbours 
Board that it wished to renew the lease of 
8,936 square feet adjoining Stanley Park 
for a nominal svun of $100.00 per year.' 

When the original lease was drawn by the National Harbours Board in March 
of 1954, an error was made in the square footage, as approximately 
4,921 square feet of the 8,936 square feet total was already included in 
the Stanley Park lease. This error will be corrected by the National 
Harbours Board when the renewal lease is drawn, and the size of the leased 
area will therefore be reduced to 4,015 square feet. 

•Rie National Harbo\irs Boai^i by letter dated July 4, 1974, has advised that 
their stated nominal rental of $100.00 was in error. Nominal rental on 
leases held by the City and being used for municipal purposes, has recently 
been established at $150.00 per year. It is therefore, 

RECOMMENDED 

That the resolution approved by City Council on June 11, 1974, be amended 
to read, 'That the City advise the National Harbours Board that it wishes 
to renew Lease No. VI 238(2) at the reduced square footage of 4,015, being 
an area adjoining Stanley Park, for a nominal sum of $150.00 per year.'" 

Your Board 

RECOMMENDS that the foregoing Recommendation of the Supervisor of 
Property and Insurance be approved. 


CONSIDERATION 

6. Surrender of Lease -- South Foot of Main Street Between 
Kent Avenue South & the Fraser River 

City of Vancouver to Evans Products Company Limited 

The Supervisor of Property and Insurance reports as follows 

"The South Foot of Main Street between Kent Avenue South and the Fraser River 
is leased to Evans Products Company Limited for a term expiring August 31 , 1979, 
subject to 12 months notice of cancellation. Evans Products is in the 
process of finalizing sale of their property to Block Bros. Contractors and 
on April 19, 1974, applied to the City for consent to assign their lease of 
Main Street. 

City Council on May 28, 1974, approved the recommendations of the Standing 

Committee on Waterfront that Evans Products be served 1? months notice to 

vacate the lease eurea. Accordingly, the Property and Insurance Office 

issued the notice to vacate requesting vacant possession on or before July 1, 1975. 


Cont'd . . . 
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Clause 6 (cont'd) 

A formal request has now been received from Evans Products for an immediate 
STirrender of the current lease due to the fact that the proposed assignment 
of the lease and further development cannot now be accomplished. , 

The Supervisor of Property and Insiirance has reviewed the Lessee's request 
for an immediate surrender of the subject area bxA is of the opinion that 
they have a valid reason in view of recent developments. Date of siirrender 
to be July 1 , 1974. 

Ibis matter is submitted to Council for, 
CONSIDERATION" 


Your Board 

Submits the foregoing report of the Supervisor of Property and 
Insurance to Council for CONSIDERATION. 


■'i 4CnON SEE p/,2r^5j f^^^ 
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WORKS AND UTILITY MATTERS 

CONSIDERATION 

1. Water Street Beautif ication - Basis of Assessment 

The Acting City Engineer reports as follows: 

"Council on 9 July 1974 considered a report of the Director of Planning and 
the City Engineer 'Water Street Beautif ication Programme' which included among 
its recommendations: 

'c) THAT the property owners' share be assessed on the basis of their fron- 
tage along Water Street.' 

Cou.icil also heard one of the property owners, Mr. Bodnar, who pointed out 
that his property was substantially shallower than most and felt it would be 
inequitable to assess it at the same rate per front foot as the full depth lots. 
The above recommendation was referred back for further report 'to include alter- 
natives. ' 

Recommendation "C" encompassed two points. One was that the extensions of 
the brick walks etc. for short distances along the side streets and the develop- 
ment of the lane north of Water Street were incidental to the work on Water Street 
rather than having a justification and a benefit of their own. It was recommending, 
therefore, that the property owners' share of these costs should be assessed 
along with the Water Street costs. 

The other point was that the distribution of the Water Street costs among the 
parcels should be on a front foot basis. This is the point in question. 

The probable benefits of the beautif ication to the abutting properties would 
be that the more attractive appearance of the street surface and furniture would 
complement and enhance the appearance of the buildings and would also attract more 
pedestrians to the area. Both of these seem reasonably to be related to the 
extent of the building which would be so enhanced and which would be exposed to 
those pedestrians. 

It can also be argued that the frontage which any parcel presents to Water 
Street 'creates a need' for a corresponding amount of the beautif ication works, 
and that assessment by frontage is therefore equitable. 

The lots abutting Water Street range in depth from 100 feet to about l43 feet, 
with the exception of a few lots on the south side where Water Street meets 
Cordova Street. These are less than 100 feet deep, tapering down to only 10 feet. 
(See sketch attached.) The above arguments for assessing by frontage are probably 
valid for the normal range of lot depths, but some adjustment may be indicated in 
the case of the unusually shallow lots. 

Possible approaches are: 

A. Give no relief, assessing strictly by frontage. 

B. Reduce the assessable frontage in the same proportion as the average 
depth is less than 100 feet. This would be, in effect, the assessment 
of these shallow parcels on the basis of area. (See table below.) 

C. (A middle position between '1' and '2') reduce the assessable frontage 
by one-half of the proportion which the average depth is less than 
100 feet. 

D. (A more generous compromise than '3') reduce the assessable frontage 
by three-quarters of the proportion which the average depth is less 
than 100 feet. 
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MOTIONS (cont'd ) 

School Collector Sidewalk 

(W/S Slocan Street from Venables 

Street to Parker Street) cont'd. , 

AND BE IT FURTHER RESOLVED that the proportion of the cost of 
the construction of the said sidewalk to be borne by the City 
pursuant to the Local Improvement Procedure By-law and the 
Vancouver Charter aforesaid be assumed by the City and be paid 
out of the general revenue of the City. 

- CARRIED BY THE 
REQUIRED MAJORITY 

4 . Neighbourhood Community Planning 

On June 16, 1970, Notice was called on the following motion 
of Alderman Hardwick: 

"THAT WHEREAS in the West End, Strathcona, Kerrisdale, 
Fraserview, Dunbar and other areas, planning problems 
of a local concern are arising; 

AND WHEREAS at present the Planning Department is organized 
to deal primarily with individual properties or at a 
city-wide scale; 

AND WHEREAS a report on Departmental re-organization will 
be forthcoming; 

THEREFORE BE IT RESOLVED that the Director of Planning 
report to Council on how neighbourhood community planning 
can become more effective and more responsive to the local 
neighbourhoods and communities." 

(referred) 

MOVED by Aid. Wilson, 
SECONDED by Aid. Linnell, 

THAT the foregoing motion be referred to the Standing 
Committee on Planning and Development. 

- CARRIED 


The Council adjourned at approximately 5:20 p.m. 

*** 


The foregoing are the Minutes of the Regular Council meeting, dated 
June 23, 1970 , and the reports referred to are those on Page (s) J^-^.T^Q.?. 
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Comparing these four: 

PERCENTAGE OF FRONTAGE ASSESSABLE 
AVERAGE DEPTH "1" "2" "3" "4" 


100 feet 

100 % 

100% 

100% 

100% 

80 

100 

80 

90 

85 

60 

100 

60 

80 

70 

40 

100 

40 

70 

55 

20 

100 

20 

60 

40 

Other formulae 

could be devised but 

simplicity is 

desirable and 

the above 


alternatives seem to cover an appropriate range." 

The above report is submitted for Council's CONSIDERATION. 


2. City Bridge Study 

The City Engineer reports as follows: 

"On March 19» 1973| Council approved a study by a consultant to determine 
if the City-owned bridges can carry the heavier vehicular loads permitted under 
the B» C, Department of Highway regulations and also the vehicular loads which 
would result from a public transit system requiring rails» 

The consulting Bigineering firm of Choukalos, Woodbum, McKenzie, Maranda 
Ltd. was retained to make the study after receiving submissions from three 
consulting Bigineering firms. The results of this firm's study are contained 
in two reports vriiich are available in the City Clerks office. 

Comments by the Bigineering Department on the Consultant's findings will 
be contained in subsequent reports to Council, " 

The above report is reported to Council for INFORMATION, 


FOR COUNCIL ACTION SEE PAGE(S) S.-.^a - 
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SOCIAL SERVICE & HEALTH MATTERS 


CONSIDERATION 


1. 


Tattoo Parlours 


City Council, at its meeting of May 14, 1974, did not uphold the 
recommendation of the Medical Health Officer that no new Tattoo 
Parlour licenses be granted in the City of Vancouver. Council 
passed the following resolution: 

"THAT Mr. Bryan Zuk be granted a license to operate a tattoo parlour 
until the end of the year at which time the matter be reviewed and a 
report be submitted by the Medical Health Officer." 

The Medical Health Officer reports as follows: 

"Since the Council decision of May 14, the following happened: 

(1) There has been an additional request to the City License Inspector 
for the operation of a Tattoo Parlour. This has not been acted upon 
due to the specific nature of the Council resolution of May 14, and 
the desire to clarify Council policy more adequately in this matter. 

(2) Mr. Bryan Zuk has completed renovations to his premises to meet Health 
Department requirements. Consistent with the discussion before Council, 
an investigation of the dyes has taken place, and it is established that 
Mr. Zuk's red dye contained over 60% mercury sulphide. The use of this 
material was established in scientific literature to be the cause of 
light sensitive allergic reactions whereby the red portion of tattoos 
swell up in the sunlight often requiring surgical removal. Mr. Zuk 

has been advised to seek an alternative red dye and further tests by 
the City Analyst's Laboratory will be necessary to determine whether 
alternative dyes also contain mercury. The knowledge that red dye 
contained mercury was not known to Mr. Zuk as the supplier did not 
identify the composition. One of the two other tattoo parlours was 
using a mercury-based red dye. He has been requested to change to a 
mercury-free red dye. 

(3) Information from the B. C. Hospital Insurance Service has indicated that 
in the last full year of analyses of hopitalizations (1972) tattoo re- 
lated skin diseases totalled 28, with 20 of the 28 hospitalizations 
occurring in Greater Vancouver hospitals. To investigate this more 
adequately by reviewing individual patient records will require several 
weeks because access to records will have to be negotiated. It is not 
known whether these hospitalizations were related to the use of tattoo- 
ing in covering unsightly skin defects or whether they were related to 
actual tattoo complications or for surgical removal. 

(4) There has been consultation with the Law Department indicating that the 
City in regulating tattooing would be able to insist on proper sterili- 
zation and other sarritary techniques to prevent infection. It is also 
possible to prohibit certain dye ingredients (although this would have 
to be checked by the City Analyst's Laboratory periodically). It is 
possible for children under the age offull majority to be excluded from 
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Clause No. 1 (cont'd) 

the tattoo procedure and for a registry of customers, giving name, age, 
etc., to be required. This latter measure would permit establishing 
any connection between infection and any individual operator. After 
discussion, it was considered impractical to prevent individuals under 
the influence of alcohol and drugs from being tattooed. Although 
alcohol is a significant factor in reports from other centres, the 
policing of this would be impossible and, therefore, it would be 
impractical to include this in any By-law. 

In view of the foregoing and on the assumption that Council has decided not to 
prevent the practice of tattooing in the City of Vancouver, I would like guidance 
on the following alternatives: 

(i) No more tattoo licenses be granted in the City until a fuller investi- 
gation establishes the experience in British Columbia. If no further 
tattoo licenses are granted, then it would be possible with only three 
operators in the City to monitor their methods consistent with the 
foregoing concerns so as to minimize the danger of infection or allergy. 
The occasional development of tumours would not, of course, be prevented 
by any supervised and regulated tattooing. 

(ii) Adopt a policy of permitting additional tattoo licenses. If this were 
the case, then it would be necessary to establish a By-law, and, 
accordingly, it is requested that Council instruct the City Law Depart- 
ment to prepare a Tattoo Parlour By-law including the features under 
(4) above. " 

The foregoing report is submitted for Council's CONSIDERATION 


FOR COUNCIL ACTION SEE PA6E(S) 
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BUILDING & PLANNING MA.TTERS 

RECOMMENDATION 

1; Development Permit Application No. 66503 
3114 East 49th Avenue (South-east Corner 
of 49th Avenue and Kerr Street) 

The Director of Planning reports as follows: 

Shell Oil Canada Ltd. has filed Development Permit Application No. 66503 
to alter the existing gasoline service station on this site and to use 
it as a self-service operation. 

The alterations include minor exterior alterations to the existing 
building, new canopy and new pump islands. 

The site is located at the south-east corner of 49th Avenue and Kerr 
Street and is in a C-1 Commercial District. 

The building was constructed in 1958 and a development permit was issued 
in 1970 after consideration by City Council permitting alterations to 
the development. 

Less than 10% of existing gasoline service stations in the City are now 
self-serve. 

The gasoline service station policy as adopted by City Council in October 
• 1968 permits the alteration of the existing gasoline service station at 
this location. 

The Technical Planning Board and the Vancouver City Planning Commission 
recommend that the Development Permit Application No. 66503 be approved 
in accordance with the submitted application, such plans and information 
forming a part thereof, thereby permitting the alterations to the 
existing gasoline service station and the use of it for a gasoline service 
station (self-service), subject to the following conditions: 

1. All landscaping is to be maintained in accordance with the approved 
drawings at all times. 

2. The development, including the use of all open portions of the site, 
is to be maintained at all times in accordance with the approved 
drawings and Section 11(10) of the Zoning and Development By-law. 

IT IS RECOMMENDED THAT Development Permit Application No. 66503 be approved 
in accordance with the recommendations of the Technical Planning Board and 
the Vancouver City Planning Commission. 


INFORMATION 


2 . Re Demolitions; Odium Drive/Kitchener Street 

The Director of Legal Services and the Director of Planning 
report as follows : 

"On June 11th, 1974, Council passed the following resolution: 

'THAT the Corporation Counsel and the Director of 
Planning report to Council in two weeks on interim 
measures for a temporary period, to prevent the 
demolition of residential properties in the area 
Clark Drive to the Industrial-zoned boundary East 
of Clark, Hastings to Broadway.' 

The only provisions in existence in the Charter respecting 
demolitions and our power to control them was legislation 
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Clause #2 continued; 


obtained at the last session of the Legislature relating 
to heritage buildings. Any person wishing to demolish a 
building has every right to apply for and obtain a demoli- 
tion permit and, upon payment of his fee, and on complying 
with any regulatory by-laws, he would be entitled to his 
permit. We do not have in our Charter at this time any 
specific power which would accomplish the intent of Coun- 
cil's resolution. 

Rezoning, as a means of controlling land use in the general 
interest of the City, might well discourage demolition by 
controlling the form of development which would replace the 
existing development, but this, of course, cannot apply 
where a Development Permit has already been applied for 
or issued under the existing zoning. The only firm method 
of clearly preventing demolition for a specified period of 
time to preserve rental accommodation would be to acquire 
the sites in question and continue their existence until 
such a time as might be determined by Council and then dis- 
pose of the sites for ultimate redevelopment." 

The foregoing report is submitted by the Director of Legal Services 
for the INFORMATION of Council. 


m council action see page(s) i^g.Z. 


^^6 
935 


Department Report, July 19, 1974 (FINANCE - 1) 



FINANCE MATTERS 
RE COMMENDAT I ON 

1 . Federal Winter Capital Projects Program Financing 

The Director of Finance reports as follows: 

"Under the Federal Winter Capital Projects Program the City is 
assisted in constructing capital facilities and, in some cases, can 
borrow funds from the Federal Government at preferred rates. In most 
of the projects the City receives forgiveness of a portion of the 
labour cost incurred. Council some time ago approved various projects 
for inclusion in the program and the Federal Government approved these 
projects. Such items as a portion of the VanDusen Gardens, beach and 
park restoration. False Creek Seawall, Granville Mall, streets work, 
etc. were the items approved. 


The procedure with the Federal Government requires that the 
City do the work, apply for a combination of loan and forgiveness from 
the Federal Government, and finally issue debentures for the loan por- 
tion. The loan portion does not present any problem as it is a part of 
our Five Year Plan and effectively results in the City obtaining a 
preferred interest rate compared to having to borrow the same amount in 
the bond market. 


The procedure results in the City temporarily borrowing money 
from the Federal Government prior to the actual issue of a debenture or 
the reimbursement of the forgiveness of labour amount. During this 
short period of time the City is in a borrowing position with the 
Federal Government and our Charter requires us to provide coverage of 
such borrowing, similarly to the temporary borrowing by-law and author- 
ity used by the City prior to the main property tax money coming in 
during July. 

The Director of Legal Services has prepared the attached by- 
law authorizing the temporary borrowing. I am recommending that 
Council provide for the temporary borrowing by appropriating $2,000,000 
of revenue surplus and through estimated forgiveness. This is only a 
temporary use of revenue surplus and does not result in its expenditure. 

I therefore RECOMMEND 

A. That Council approve the attached by-law from the Director of Legal 
Services, and 

B. That Council approve the appropriation of $2,000,000 of revenue 
surplus as temporary financing backup for amounts to be borrowed 
from the Federal Government under the Winter Capital Projects 
Program, pending forgiveness of the approved portion of the labor 
content and/or the issuance of regular City debentures to the 
Federal Government." 


FOR COUiiGL AQION SEE PAGE(S) .3^^t. 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON WATERFRONT AND ENVIRONMENT 


July 4, 1974 


A meeting of the Standing Committee of Council on Waterfront and 
Environment was held in the #1 Committee Room, third floor, City 
Hall, at approximately 10:30 a.m. 

PRESENT: Alderman Pendakur (Chairman) 

Alderman Linnell 
Alderman Gibson 
Alderman Massey 

ABSENT : Commissioner DiiMoulin 

CLERK : Marnie Cross 


RECOMMENDATION 

1. Pollution 'Status Report* 

The Chairman advised that he had requested the City Engineer to 
prepare a report on pollution sources and controls which would 
bring the committee up to date with respect to the status of 
pollution control in Vancouver. The City Engineer has submitted 
a report dated April 25, 1974, dealing with pollution under the 
following headings: noise, air, sewage and oil pollution. 

Noise Pollution : 

The Committee noted that the Greater Vancouver Regional District 
had obtained draft Letters Patent for their Noise By-law and 
that if the by-law comes into effect. City and Muinicipal By-laws 
will cease to exist. Mr. R. C, Boyes, Assistant City Engineer, 
Engineering Planning and Control, advised that the G.V.R.D. draft 
Letters Patent excluded vehicular noise. A Technical Sub-Committee 
imder the Chairmanship of the City of Vancouver's Medical Health 
Officer was set up to review the draft Letters Patent, including 
the possibility of the Municipalities proceeding on their own. 

The Committee felt that the G.V.R.D, Technical Sub-Committee 
should review the draft Letters Patent, with the City Engineer 
reporting back to the Committee on the results of the study, 
indicating whether any elements of noise pollution with respect 
to the City of Vancouver have been missed, i.e. if vehicular 
noise is excluded, the Committee would have to discuss how to 
control truck noise. Mr. K. Dobell, Assistant City Engineer, 
Traffic and Transportation, reported that the Engineering Department 
was presently preparing a report on truck routes in the City which 
would have a bearing on the control of truck noise. 

Air Pollution : 

Mr. Boyes stated that the Provincial Pollution Control Act, 
administered by the G.V.R.D,, governs air pollution. This 
legislation became a G,V.R.D. responsibility in 1972 at which 
time the City of Vancouver air pollution control staff were 
transferred to the G,V,R,D. Mr. Dobell advised that as a check 
on the enforcement on air pollution, a monitoring system of 
sampling has been set up. The data is available and the City 
of Vancouver periodically gets the results. 


cont'd 
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Sewage Pollution : 

Mr. Dobell advised that sewage pollution is controlled in the 
following ways : 

- The Department of Pennits and Licenses, through the 
Industrial Wastes section, regulates the discharge 
from commercial and industrial premises. 

- The Health Department monitors pollution of public 
beaches and reports to Council. The Medical Health 
Officer has prepared a report on swimming beaches. 

- Environment Canada enforces problems falling under 
Federal jurisdiction, including pollution of 'waters 
frequented by fish'. 

- The Pollution Control Board operates under the Provincial 
Pollution Control Act which requires that all sewer outfalls 
be registered. New sewer construction must be approved by 
this agency. 

- The G.V.R.D. operates treatment plants and deals with 
pollution control at the treatment level i.e. quality of 
sewage being discharged into the system. 

The Committee was advised that the G.V.R.D. is preparing guidelines 
and setting standards on sewage pollution. It was the feeling of 
the Committee that the Medical Health Officer and representatives 
of the G.V.R.D. should be invited to a future meeting when pollution 
is discussed. 

In response to a question from the Chairman, Mr. Dobell indicated 
that there was only one outfall in the City of Vancouver along 
the Fraser River below Marine Drive, which discharged raw sewage. 

Mr. Dobell advised that any treatment at lona Island would be 
financed by the City paying an assessment to the G.V.R.D. 

With respect to toxic waste disposal, the Committee was advised 
that the G.V.R.D. and the City have standards to regulate the 
discharge into the sewers. 

The question of combination storm and sanitary sewers was discussed. 
If there is no rainfall, there is lOOfo discharge to lona Island. 
After a heavy rainfall, there is an increase in overflow. The only 
way to eliminate the overflow would be sewer separation which at 
the moment is only provided for in certain critical areas of 
Vancouver close to the water, i.e. West End and False Creek. 

With respect to debris floating in the Fraser River, the Committee 
was advised that this was the responsibility of the North Fraser 
Harbour Commission. 

Oil Pollution : 

City officials have met with representatives of Environment Canada 
to establish a co-ordinated communication system so everyone is 
notified immediately an oil spill occurs. Cost sharing arrangements 
for clean up of oil spills still has not been agreed upon. The 
Committee feels that oil spills are the responsibility of the 
Federal Government and they should be required to pay for the 
clean up. It was suggested that the Federal Government should be 
the storehouse and provide the machinery necessary for the clean up. 


cont ' d 
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It was pointed out that the problem of litter pollution was not 
included in the City Engineer's report. It was felt that perhaps 
a by-law could be written to make the merchants responsible for 
the cleanliness of the street boulevard and sidewalks in front of 
their premises. 

The Committee received a memorandum dated July 4, 1974, from the 
City Engineer requesting that the following be inserted in the 
report as part of the section relating to the Health Department's 
enforcement of Sewage Pollution [Sec. 4(b) on Page 4] J 

"The Health Act regulations require all discharges too 
small for the Pollution Control Board (5,000 G.P.D.) to 
be approved by the Medical Health Officer. Developments 
on land not served by sewers must therefore have a disposal 
system approved by the Medical Health Officer. Other 
regulations xinder the Health Act permit the Medical Health 
Officer to order abatement of pollution to land ditches 
and waters." 

RECOMMENDATIONS 

THAT the City Engineer prepare a comprehensive report on 
pollution for submission to the Standing Committee on 
Waterfront and Environment at the beginning of September, 
1974; such report to include: 

- the results of the G.V.R.D. Technical Sub-Committee 
report on Noise By-law as it relates to noise pollu- 
tion in the City of Vancouver 

- whether or not the degree of enforcement by the 
G.V.R.D. with respect to air pollution is satisfactory 

- what would need to be done to expedite the program of 
sewer separation 

- what would need to be done to expedite the elimination 
of the sewer outfall along the Fraser River which 
discharges raw sewage 

- what could be done to eliminate floating debris in the 
Eraser River 

- what could be done to enforce litter pollution 

FURTHER THAT the Mayor be instructed to write to the 
Federal Government to obtain assurance that they would 
take executive and financial responsibility for all oil 
spills in navigable waters and on the shorelines; such 
correspondence to offer the City of Vancouver's assistance 
in any way possible in the clean up of oil spills. 

2. Correspondence 

The Committee considered an extract of the Minutes of the 
Standing Committee on Civic Development held on June 6, 1974, 
with respect to major planning reports which had to be dealt 
with at the Standing Committee level in 1974. 

It was the feeling of the Committee that the Standing Committee 
on Waterfront and Environment should be taking a leadership role 
in any studies having to do with waterfront areas i.e. the 
Harbour Park and Marathon developments. With respect to the 
Champlain Heights area it was hoped that provision for access 
could be made from the residential areas to the Fraser River 
waterfront. 

cont ' d ... 
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RECOMMENDED 

THAT the Director of Planning be requested to appear 
before the next meeting of the Committee to discuss 
the various reports coming forward from the Planning 
Department with respect to waterfront areas. 


The meeting adjourned at approximately 11:35 a.m. 


FOR COUWCiL ACTION SEE PAGE{S) ...£;Z2., 


BCAIlD Of ADMINISTRATION . . . (WORKS) 


JUNE 19TH, 1970. 


The following is a report of the Board of Administration: 


WORKS & UTILITY MATTERS 


CITY ENGINEER'S REPORT 
(dated June 19th. 1970.) 


1. Street Widening at the North East Corner of 

6lst Avenue & Knight Street and Lot 20, Block 2 
of Block 5. D.L. 200 

"The west 7 feet of Lot 20, Block 2 of Block 5, D.L. 200 is 
required for the widening of Knight Street. 

Council has approved construction of a 62 ft. pavement on 
Knight Street from 57th Avenue southerly to the new crossing of the 
Fraser River. 

The west 7 feet of Lot 20 is the last widening strip required 
for the foregoing paving project. 

In addition to the cost of acquiring the 7 ft. of Lot 20, which 
is flankage, there will be additional physical costs which will include 
removing the existing concrete wall on Knight Street, constructing a new 
one at the new property line, the replacement of fences, the reconstruc- 
tion of sidewalks within the lot, the removal of and compensation for 
trees, shrubs, hedges and a planter. 

The Supervisor of Property & Insurance has been negotiating with 
the owner for the acquisition of the 7 ft. strip but to date, it has not 
been possible to arrive at a basis for settlement. 

I RECOMMEND that the Supervisor of Property & Insurance be 
authorized to negotiate with the owner for the acquisition of the 7 ft. 
strip failing which the Corporation Coiinsel be instructed to commence 
expropriation proceedings and that an appropriation of $8,000 be set up 
for the acquisition of the strip and the carrying out of the work from 
Account Number 0Lii6/7901 (1970 Major Street Paving Program Unallocated)." 

Your Board RECOMMENDS that the foregoing be approved. 


2. 1970 Paving Program - South side of 4-9th Avenue 
between Cambie Street and Ontario Street 


"On June 12th, 1969, Council authorized the City Engineer to 
call tenders for the construction of pavement and curbs on the north side of 
A9th Avenue between Cambie Street and Ontario Street. This improvement was 
initiated by the majority of the abutting residents. 

Contracts were subsequently awarded for this work, and construc- 
tion should commence in the next few weeks . 
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STANDING COMMITTEE OF COUNCIL 
ON SOCIAL SERVICES 


July 4, 1974 


A meeting of the Standing Committee of Council on Social Services 
was held in the No.l Committee Room, third floor, City Hall, on 
Thursday, July 4, 1974, at approximately 1:30 p.m. 


PRESENT : 


Alderman Rankin 
Alderman Gibson 


(Chairman) 


ABSENT : 


Alderman Marzari 
Alderman Hardwick 


CLERK : 


H. Dickson 


There being no quorum present the following report is submitted for 
Council's consideration. 

RECOMMENDATION 

1. Day Care Centre at Burrard View Park 

Mr. Murray Stark of Day Care Information Centre appeared to request 
that the City pay the costs of servicing (including sewer, water, 
electrical and gas) a Day Care Centre at Burrard View Park, bounded 
by Wall, Yale, Slocan and Penticton Streets, as has been the 
practice on other day care centres in the City. 

Following discussion it was 

RECOMMENDED 


INFORMATION 

2. Delays Encountered by People Applying for Mincome 

The Committee on May 14, 1974, wrote to the Treasury Board on 
this matter and received the attached reply. 

Mr. W. Hennessy, Community Worker at First United Church, addressed 
the Committee on this matter and presented the attached brief. He 
said he knows personally of at least 20 persons who have experienced 
serious delays in receiving their Mincome cheques upon becoming 
eligible. 

He introduced Arlene Wilson of #306 - 917 Main Street, who told 
the Committee she was cut completely off welfare upon becoming 
eligible for Mincome March 4th, but to date she has not received 
a single Mincome cheque by mail. 

She explained each time her monthly Mincome cheque is due she 
must report to the Issuing Office at 153^ West 8th Avenue and 
wait between two to three hours before collecting her cheque. 


THAT the City pay the costs of installing sewer, water, 
electrical and gas services to the Day Care Centre at 
Burrard View Park. 


cont'd . . . . 
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Following discussion it was 
RESOLVED 

THAT the Committee write to the Minister of Human 
Resources expressing the view that the Conmittee 
feels that when an individual becomes eligible for 
Mincome, a procedure should be implemented immediately 
for his Mincome cheques to be mailed to him. 


3. Lumberland Building Materials Limited - Request to Acquire 
City Land 

Mr. Kenneth Peterson, Assistant General Manager of L\amberland 
Building Materials, appeared to discuss his company's interest 
in acquiring Lots 1, 2, 3 and 4 of Block iS, totalling appro- 
ximately 200' X 60' adjacent to Lumberland Building Materials' 
establishment at Wall and Powell Streets. (See attached letter'' 

During discussion it was noted all four lots are included in 
plans now nearing completion for the Chimo Terrace playground. 
A representative of the Planning Department said the four lots 
in question being slated for a teenagers' recreation area 
covering about one-third the entire area of the Park. 

It was also noted during discussion there is no other vacant 
land in the area which Lumberland might acquire for its 
parking lot. 

Mr. Peterson said his company approached the City Property and 
Insurance Division two years ago with a view to purchasing 
the four lots for parking once renovations to their building 
were completed. He said parking is a critical aspect of the 
lumber business, and at present large trucks cannot get proper 
access to L-umberland. He said a parking lot would remove trucks 
which now must park along the street. 

Following discussion it was 

RESOLVED 

THAT the comments from Mr. Peterson of Lumberland Building 
Materials and those from representatives of the Planning 
Department be received and that a decision on this matter 
be reserved until the final plans for the Chimo Terrace 
Park are submitted to the Social Services Committee. 


RECOMMENDATION 

4. Factory^ Built Buildings (Mobile Units) 

The Committee had before it for consideration the attachoci 
report of the Director of Permits & Licenses dated Juno ^/| , 
1974, on this topic. 

During discussion it was revealed by the City Building Inspector 
Mr. Matheson, that the Provincial Government contacted his 
department twice by telephone prior to calling tenders for 
supply of a number of such buildings which will be situated 
in Vancouver for day care centre use. However, the Department 
has not seen any plans for these buildings. 
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Mr. Matheson said he told the Provincial Government representative 
that if the buildings are supplied by a manufacturer from outside 
B. C, they probably will not meet City requirements and that 
there is only one manufacturer in B. C. whose product meets 
Canadian Standards Association's (CSA) requirements. 

Mr. J. Denofreo, Executive Assistant to the Minister of Human 

Resoiirces, advised that seven companies bid on the contract 

to supply these units to the Provincial Government and that 
a contract has been let. 

Following discussion it was 
RECOMMENDED 

THAT Council request the Manager of the Provincial 
Government's Day Care Project to meet with the City 
Building Inspector to discuss the City's regulations 
on Factory-Built Buildings (Mobile Units) to prevent 
any irrevocable steps being taken. 


INFORMATION 

5. Downtown Eastside Residents' Association - 
Complaints of Rent Increases 

The Committee on May 30, 1974, heard allegations of 

(a) an increase in rent of 20^, from $75 to $90 per month, 
on one day's notice, for one room, imposed by Ker and 
Ker, rental agents for the Orange Apartments, 341 Gore 
Avenue ; 

(b) an increase of over 15^, from $60 to $70, imposed by 
the management for a room at the Olympia Hotel, 341 
East Hastings Street; 

(c) an increase of about 19?^ from $53 to $63 for a room 
at the Colonial Hotel, 122 Water Street. 

These complaints were referred by the Committee to Council, 
and Council on June 11, 1974, referred the three hotels back 
to the Social Services Committee. 

Mr. Bruce Eriksen of D.E.R.A. told the Committee the complainant 
at the Orange Apartments has been given a refund of a rental 
increase above the limit. 

Following discussion it was 

RESOLVED 

THAT the Committee request Downtown Eastside Residents' 
Association to check tenants of the Orange Apartments, 
the Olympia Hotel and the Colonial Hotel, to determine 
whether rent increases above the 8^ limit set by the 
Rent Stabilization Act have been refunded, and report 
back with this information to the Social Services 
Committee in two weeks. 


6. Lee Building - 175 East Broadway 

At the Committee's request Mr. S. Katsafanas, owner of the Lee 
Building, and his spokesman Mr. Nazos appeared to answer 
allegations of illegal rent increases. 


cont' d 
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The Committee reminded the two gentlemen they had appeared 
before Council previously on this matter and were told to 
abide by the Rent Stabilization Act and the City's Bylaws. 
However, two complaints of rent increases above 8^ have 
been received since then. 

The Chairman emphasized strongly the Rent Stabilization 
Act regulations pertaining to rent increases and told 
Mr. Nazos and Mr. Katsafanas that the Lee Building must 
abide by the Act. 

Mr. Nazos indicated that Mr. Katsafanas is losing money on the 
building and cannot afford to make necessary improvements to 
it. 

Lionel Mercier of Mercier Appraisals & Investments told the 
Committee he has examined the financial status of the Lee 
Building and found that it is losing $20,000 a year. He 
said Mr. Katsafanas is not in a position to continue renting 
the building. The Committee indicated its desire to examine 
Mr. Mercier' s analysis of the building and he replied he 
would provide this information to the Committee. 

Health Inspector Mr. C. Hutton reported the City Health 
Department checked the Lee Building on June 28, 1974, and 
found that nothing had been done since the previous monthly 
inspection save for one room being repainted by a tenant. 
He said a water pressure problem continues and one toilet 
will not flush. Moisture continues to be a problem in 
the building which also requires general redecorating and 
electrical work. 

Mrs. Coplin, a tenant of the Lee Building, reported that 
Medical Health Officer Dr. Bonham recently inspected her 
suite, and following this inspection Mr. Katsafanas told 
her she would require a notice from the Medical Health 
Officer to stay in the building. 

Following discussion it was 

RESOLVED 

THAT Medical Health Officer Dr. Bonham send a letter 
to Mrs. Coplin to the effect that her rented accommo- 
dation in the Lee Building, 175 East Broadway, meets 
City regulations. 


7. Hotel East — Owners' Refusal to Accept Rent Cheques 

The Committee previously heard the owners had given notice for 
tenants to vacate this building, 445 Gore Avenue, by June 30, 1974. 
The tenants, however, plan to remain in the building. 

Mr. Larry Bantleman and Libby Davis of D.E.R.A. told the Committ(^e 
the owners of the Hotel, which is being considered by the Standing 
Committee of Council on Housing for possible purchase, have now 
refused to accept tenants' rent for the month of July and have 
told the tenants the Hotel is now closed. 

The Committee advised that tenants should not give up their 
tenancy and that a trust fund bank account should be opened 
by the tenants as a Committee and rental deposited in the 
account. It was explained that in order for the owners to 
take possession of the building an application must be made 
to Small Claims Court for possession. 

cont'd ... 
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The landlord is not permitted to discontinue electricity or 
water or lock tenants' doors in the building before the 
Judge has issued a notice of possession to the owners. 

Following discussion it was 

RESOLVED 

THAT the Chairman of the Standing Committee on Social 
Services write in English and Chinese to the tenants 
of Hotel East, in care of Downtown Eastside Residents' 
Association, 6l6 East Cordova Street, explaining the 
tenants' legal position and recommending that they 
form a Committee, open a bank account and deposit their 
rent. 


Downtown Eastside Residents' Association - 

Proposal for Carnegie Library at Main and Hastings Streets 

The Committee had before it for consideration the attached 
proposal that the Carnegie Library be sold to the Provincial 
Government for renovation and subsequent use as an office 
for City and Provincial Government Departments, 

During discussion it was pointed out that the building had 
recently be advertised for sale by the City in accordance 
with Council's motion of April 23, 1974. 

Following discussion it was 

RESOLVED 

THAT Downtown Eastside Residents' Association examine 
the building and come forward with a more detailed 
proposal for its use. 

It was 
RECOMMENDED 

THAT the Carnegie Library not be sold by the City. 


9. Downtown Eastside Residents' Association — 

Neighbourhood Improvement Program in the Downtown Eastside Area 

The Committee had before it for consideration the attached 
proposal from D.E.R.A. for a Neighbourhood Improvement Program 
in the area bounded by Main, Heatley, Hastings and the rail 
tracks on the north. 

Following discussion it was 

RESOLVED 

THAT Downtown Eastside Residents' Association consider 
its proposal more carefully and come before the Standing 
Committee on Social Services again with a more detailed 
proposal. 


The meeting adjourned at approximately 3:10 p.m. 

FOR COUNCIL ACTION SEE PAG£(S) . 6..1.Q 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


JULY 4, 1974 


A meeting of the Standing Committee of Council on 
Finance and Administration was held in the #2 Committee 
Room, Third Floor, City Hall, on Thursday July 4, 1974 
at 1:30 p»m. 


PRESENT: 


Alderman Bowers, Chairman 
Alderman Volrich 
Alderman Linnell 


ABSENT : 


Alderman Harcourt 


CLERK TO 
THE COMMITTEE: 


Marilyn Clark 


RECOMMENDATION 

1. Position of Chief License Inspector 

The Committee had for its consideration a Board of Admini- 
stration report dated May 23, 1974, on the postion of the Chief 
License Inspector. 

With the retirement of the Chief License Inspector, Mr. 
M.M. Harrell, on May 6 , 1974, City Council on May 7, 1974 
received a recommendation from the Board, that effective June 
1, 1974 the position of Chief License Inspector and Business Tax 
Collector be abolished and that that title be transferred to 
Dr. H. Bryson, the Director of Permits & Licenses. 

In dealing with the recommendation City Council resolved 
that the first paragraph of the recommendation of the Board 
of Administration be referred back to the Finance and Administra- 
tion Committee for further consideration and report, and that Dr. 
Bryson be appointed Acting Chief License Inspector and Business 
Tax Collector in the interim. 

The Board report noted that the license inspection function 
has been an integral part of the Department of Permits and Licenses 
since its inception. The Administrative function of the License 
Branch is under the supervision of the Department's Administrative 
Officer who reports to the Director, providing overall administra- 
tive control. Some of the inspections, formerly undertaken by 
the Chief License Inspector and Business Tax Collector are now 
being undertaken by the District Inspectors leaving a smaller 
number requiring adjudication at a higher level. The City License 
Inspector, it was noted, wonlH n.ndertake some of these and assist 
the Director in carrying out an overall review of By-law require- 
ments and advise the Director on any changes considered necessary, 
thus relieving the Director of many day-to-day details which fall 
within prescribed policy. 

The report noted that the license inspection function combined 
with the need for overall supervision of the total department, 
requires the Chief License Inspector and Business Tax Collector 
position to be vested in the Director of Permits and Licenses. 
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Following discussion, your Committee, 
RECOMMENDS 

approval of the Board of Administration recommendation I 

THAT the position of 'Chief License Inspector and Business 
Tax Collector' be vested in the Director of Permits and Licenses 
in order that he may discharge the Statutory Duties of the 
position as required by Part VI of the Vancouver Charter, 

FURTHER, that an Assistant Director be reclassified as 
Deputy Director, to assume the Director's responsibilities in 
his absence. 


INFORMATION 

2. 1976-80 Five Year Plan 

Your Committee had for its consideration, a report of the 
Director of Finance on the 1976-80 Five Year Plan which itemized 
the submissions of Civic Departments and Boards and Community 
Organizations. The report also covered the economic and financial 
implications to the City of a 1976-80 Five Year Capital Plan. The 
detailed submissions of the Departments, Boards, and Community 
groups were submitted under separate cover in a booklet entitled, 
"1976-80 Capital Programme." 

It was noted at the outset that a review team composed of 
senior Civic Officials representing the Department of Finance, the 
City Planning Department, the City Engineer, the Social Planning 
Department, and the Board of Parks and Public Recreation had examined 
these submissions. Their report will be prepared in time for the 
July 18 meeting of this Committee. The review team have catagorized 
■^h-e submissions by priority. 

Discussions in Committee on this day, centered around the 
philosophy and wisdom of Five Year Capital Programmes; the review 
process in general, and the schedule for this summer and fall so 
that public opinion could be sought prior to the Five Year Plan 
going to the electors in the November Civic Election. 

The Chairman agreed to prepare a schedule for the compilation 
of the plan, taking into account the necessary Committee review. 
Council approvals and public participation. 

In discussing his report, the Director of Finance noted 
that his outlook was based on the assumption that there would 
be a continuation of the inflation trend of the period 1967 through 
1974, not the inflation trend presently being experienced in 
the shorter 1973-1974 term. It was his contention that a Five 
Year Capital Plan is not supportable if the present inflation 
rate continues. On the other hand, he notes the continuation of 
the 1967-74 level of inflation although meaning a continuing 
high cost of money, would also mean increased revenues available 
to support all costs of Municipal Government including debt 
servicing costs. 

The Director of Finance emphasized that Annual Debt Charges 
are a major item in the operating budget. Therefore, the Committee 
must determine what level of borrowing can be supported by the 
taxpayers. He recommended to the Committee that they should first 
establish an upper limit in dollars for the size of the plan and 
then determine the projects that could be included within that 
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upper limit. He suggested that it would seem a valid policy to 
establish some percentage, such as 15 percent of the net operating 
budget, as a limit over which debt charges should not rise. 

The Director of Finance's Report included various options 
ranging from an $80,000,000 1976-80 Five Year Plan to a $150,000,000 
1976-80 Five Year Plan, and in each case indicated the effect of 
that option on the debt charges (as percent of revenue) ; on the 
Debt Charges Equalization Fund and on the increase in the annual 
rate of debt charges borne by the average single family residence. 

The Committee discussed the merits of changing the structure 
of five year capital programs to the extent that a long range 
five or ten year program would be a very flexible plan with only 
the first year or two of the plan firm, and subject to review 
by Council annually or bi-annually. These reviews would then 
firmly determine the next short term period within the five or 
ten year plan. The Director of Finance pointed out that long 
range capital planning causes no difficulty when the economy 
is stable; however, we do not have a stable economy. 

The Committee reaffirmed its interest in the "pay-as-you- 
go" philosophy whereby a part of the capital program is paid for 
each year out of current revenues and the desire was expressed 
to increase that amount of the capital budget being paid for 
out of the Revenue Budget. In his report, the Director of 
Finance noted that if a large 1976-80 Five Year Plan is required, 
then it would probably be impossible to proceed any further in 
the direction of "pay-as-you-go." 

It was noted by the Committee that the report of the 
Director of Finance excluded the property owners share of local 
improvements when considering available revenues for supporting 
debt servicing costs, and treated the self-supporting waterworks 
utility separately from all other categories. It was also noted 
that no allowance was made for an expenditure for a major transit- 
transportation system in the Five Year Program under discussion, 
as neither costs nor cost sharing are known. It was suggested 
that perhaps some debt room should be left should the City be 
required to contribute capital funds to such a system. 

Following a lengthy discussion, your Committee 
RESOLVED 

(a) to receive the report of the Director of Finance 
on the 1976-80 Five Year Plan; and 

(b) that some type of informational brochure on the 
Five Year Plan should be mailed to the Voters along with their 
notice of poll in October, prior to the November 20 election. 

3. Committee Meetings to Review Five Year Plan Submissions 

It was determined that meetings of this Committee should 
be held on July 18 and July 25 to study the report of the Staff 
Review group on the 1976-80 Capital Program and that Departments 
and Boards would be invited to discuss their particular submissions. 
Both these meetings will begin at 12:30 p. m. 


The Committee adjourned at approximately 3:30 p. m. 


FOR COUNCIL ACTION SEE PAGE(S) Z.^ - 
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ON CIVIC DEVELOPMENT 
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A meeting of the Standing Committee of Council on Civic Development 
was held in the No. 2 Committee Room, third floor, City Hall, on 
Monday, July S, 1974, at approximately 2:00 p.m. 

PRESENT: Alderman Hardwick (Chairman) 

Alderman Massey 
Alderman Bowers 

ABSENT : Alderman Pendakur 

CLERK: M. Cross 


INFORMATION 

1. False Creek Rezoning 

At the Public Hearing on June 27, 1974, City Council deferred 
consideration of Area Development Plans for Area 6 and Area 2 
to the next meeting of Council. The following three reports 
v\ere submitted to the Civic Development Committee for consideration 
prior to submission to Council: 

(a) Proposed Official Development Plan By-law for False Creek 

(b) Proposed Area Development Plan for Area 2 - 
Marathon lands 

(c) Proposed Area Development Plan for Area 6 - 
City-owned lands 

Mr. D. Hickley, Assistant Director, Civic Development, went 
through the three reports describing the amendments which had 
been made since the meeting of June 27, 1974. The major changes 
to the three reports are as follows: 

Official Development Plan 

Page 15 - Sec. 2.1 (b) - this section, related to the 
maximum residential population, is deleted. 

Sec. 2.1 (g) - this section on Noise Outdoor 
Environment relates to Site Planning and as 
such the section now becomes a new Sec. 1.1(a). 

Page 34 - Sec. 6.1 (a) the section on Adequate Open Space 
will be rewritten into 2 parts 

(i) Open space shall be sufficient in area, 
size and continuity to provide openness 
between building complexes, and to serve 
the area population; 

(ii) Required public open space should not include 
school grounds, marinas, and water areas. 

Sec. 6.2 (a) the section on Neighbourhood, 
Community and Public Parks is deleted. 


cent ' d 
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Page k-2 - Sec. 7.1 (a) the section on Public Access should 
be reworded to: 'The waterfront edge shall be 
continuously accessible to the public around 
False Creek, except as approved by City Council 
for specific Area Development Plans. 

Area Development Plan - Area 2 

In the section on Overall Statistics two views were 
expressed with respect to the wording of Development 
areas 

(a) Not to exceed 51 acres, and 

(b) Approximately 51 acres (but not more than 52 acres). 

Council would have to decide on the wording. 

The section on Non-Residential Building should be changed 
from "Approximately" to "Not to exceed 1,500,000 sq. ft." 

The explanation for Overall Statistics will be rewritten 
to be more specific re overall maximums noting that members 
in any particular neighbourhood can vary 10^, above or 
below, so long as they add up to the overall statistics. 
The explanation would not be needed on each page. 

In the Area 2 Neighbourhoods Sections, Sec. 9 re Site 
Coverage in Neighbourhood Areas above 8th Storey Height 
may vary throughout. Mr. Hickley and representatives of 
Marathon will recheck the figures. 

Area Development Plan - Area 6 

In the section on Overall Statistics, in (1) Total Land 
Area, the word "approximately" is deleted. 

In the section on the Spruce Neighbourhood, (7) Number 
of Buildings Above 8 Storeys should read "None (maximum 
is 3 storeys)". 

With respect to the section on Heather Neighbourhood, 
Sec. 9 should read "Site Coverage in Development Areas 
above three-storey height - 79^." 

Mr. Sutcliffe, Development Consultant, advised that since the 
meeting on June 27, 1974, discussions had been held with 
Thompson, Berwick Pratt & Partners and the Director of Planning 
to discuss some of the concerns expressed by Members of Council 
at the Public Hearing. Mr. Richard Rabnett of Thompson, Berwick 
Pratt & Partners appeared at the meeting and outlined possible 
solutions to some of these concerns. 

After discussion the Committee 

RESOLVED 

THAT the proposed Official Development Plan, the proposed 
Area Development Plan for Area 2 and the proposed Area 
Development Plan for Area 6 be received. 


The meeting adjourned at approximately 5:30 p.m. 


FOR COIiWClL ACmn SEE PAGE(S) i 
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The south side was not included in the Local Improvement as 
the abutting property consists of the new Vancouver City College and 
City-owned land (Langara) . 

Traffic volumes will increase in this section when the City 
College opens later this year and for this reason it is desirable to 
widen the pavement and construct curbs on both sides of A9th Avenue at 
this time. It is proposed that the improvement of this section will 
be followed later this year by the initiation by the City of the 
improvement of the remaining unimproved sections between Oak and 
Main Street as part of the overall plan for the improvement of 4.9th Avenue 
included in the current Five Year Plan. 

The cost of constructing pavement and curbs on the south side 
of 4-9th Avenue between Cambie Street and Ontario Street is estimated to 
be $58,000. Funds are available in Account Code Number 1^6/7901 
'Major Streets Unallocated'. 

It is proposed to add this work to the existing contract for 
the construction of curbs and pavement on the north side which was awarded 
in 1969, the work being carried over to this year. The Contractors have 
signified their willingness to accept the additional work at the rates 
established in their I969 contracts. 

I RECOMMEND that: 

The City Engineer be authorized to construct pavement and curbs 
on the south side of 4.9th Avenue between Cambie Street and 
Ontario Street; 

That funds in the amount of $5£,000 be appropriated from the 
Streets Capital Budget, Account Code Number 14.6/7901 
'Major Streets Unallocated'." 

Your Board RECOMMENDS that the foregoing be approved. 

McCleery Street End South of Celtic Avenue 
and the Forest Service of British Columbia 

"An application has been received from the Forest Service to 
lease the westerly 60 feet of McCleery Street south of Celtic Avenue 
for the parking of Forestry vehicles. 

This portion of McCleery Street is 100 feet wide and has not 
been developed for highway purposes. The Parks Board has constructed 
a path about 20 feet wide on the street with hog fuel for equestrians 
to ride from Celtic Avenue to the dyke. The Forest Service has agreed 
to relocate this path from the west 60 feet of the street which it 
wishes to lease. 

It is to be noted that Balaclava Street south of Celtic Avenue 
was leased to the Forestry Service in I967 under similar conditions as 
set out below. 

I RECOMMEND that the west 60 feet of McCleery Street extending 
from the southerly limit of Celtic Avenue to the Eraser River be closed 
and stopped up and leased to the Minister of Lands, Forests and Water 
Resources, subject to the following conditions: 

(1) The term of the lease to be 10 years subject to one year's 
notice of cancelation if required for municipal purposes at 
a nominal rental of $1.00 for the term. 


1. 


2. 


3. 
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REPORT TO COUNCIL 


STANDING COMMITTEES OF COUNCIL 
SOCIAL SERVICES AND FINANCE & ADMINISTRATION 


July 11, 1974 


A joint meeting of the Standing Committees of Council on 
Social Services and Finance & Administration was held on Thursday, 
July 11, 1974 at 1:00 p.m. in the No. 1 Committee Room, third 
floor. City Hall. 


RE COMMENDAT I ON 

1 . Information Centres 

The two Committees met jointly to consider the attached Board 
of Administration report dated July 4, 1974, which recommends: 

"(1) that the 13 Information Centres currently being funded by the 
City be funded until the end of 1974, (i.e., for rent, phone, 
heat, light, and associated expenses). This represents a grant 
of $22,315, bringing the total nine-month grant for 1974 to 
$41,535. See Appendix A for a breakdown by Information Centre; 

(2) after this time, no Information Centres in areas which elected 
Community Resource Boards in 1974, (i.e. Vancouver South, 
Kitsilano, Dunbar-West Point Grey, Hastings-Sunrise) will be 
eligible for civic grants; 

(3) Information Centres in areas electing Community Resource Boards 
in 1975 will be eligible for civic grants until three months 
after election of the Community Resource Board, at which time 
they become ineligible for funding; 

(4) the City should continue to support the Community Information 
Centre (Crisis Centre) and Downtown Information Service 
(Vancouver Public Library); 

(5) the City will fund no new Information Centres. " 

A letter on this topic from the Honourable Norman Levi, 
Minister of Human Resources, was received this day by the Com- 
mittees and read by the Chairman. In it, the Minister comments 
as follows on the above recommendations of the Board of Adminis- 
tration : 

" My response is as follows:- 

(1) Your continued funding until the end of 1974 is accepted. 
I realize that your different fiscal year will require 
discussion regarding financing for the three months to 
the end of our fiscal year. 

(2) I most certainly agree with this recommendation. 


PRESENT: 


Alderman Rankin (Chairman) 

Aldermen Bowers, Gibson, Har court, Linnell, 
Marzari and Volrich 


ABSENT : 


Alderman Hardwick 


CLERK : 


H. Dickson 


(3) 


I am in agreement with this recommendation. 


(4) 


I am in agreement with this recommendation. 


(5) 


I agree with this recommendation. 


cent ' d 
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Finance & Administration, July 11, 1974 

Clause No. 1 (cont'd) 

I would hope to arrange to have an evaluation group look at the whole 
question. In view of the number of Information Centres that 
presently exist, and the pressures being brought on us to create 
additional Centres. " 

It was noted the Department of Social Planning suggests 
Information Centres should be funded through the new Community 
Resource Boards as they are established. It was also noted the 
Provincial fiscal year ends in March, 1975, three months after 
the end of the City's fiscal year and this will mean some decision 
as to funding for the first three months of 1975 will have to be 
made . 

A representative of an information centre requested that the 
City ensure the information centres will receive funding, from one 
source or another, for 1975. 

The Committees agreed the functions of Community Resource 
Boards have not been established and there is consequently no 
guarantee they will be willing to fund information centres. 
There also remains to be established the relationship between 
the Community Resource Boards and local Area Councils. 

It was suggested the City could retain some control over or 
input into information centres only by funding them or entering 
into a cost-sharing arrangement, however minimal the City's con- 
tribution might be . 

There was also the suggestion the City's libraries could pro- 
vide the services now provided by information centres. 

The Committees questioned the assumption that information 
centres are a logical function of the Resource Boards when the 
functions of these Boards have yet to be established. 

Alderman Rankin, who is Chairman of the Vancouver Resource 
Board, told the meeting the Provincial Act on Resource Boards has 
now been determined and will be the topic of discussion at the 
July 24th meeting of the Vancouver Resource Board with Human 
Resources Minister Norman Levi and that information centres 
could be discussed at that time. 

Representatives of the Social Planning Department stated 
information centres are useful but they should come under the 
auspices of the Resource Board as the City is no longer respon- 
sible for provision of social services and that the Social Plan- 
ning Department has not attempted an evaluation of the services of 
information centres, that each centre is unique, and that there is 
no definition of the functions of information centres. 

The Committees expressed some hesitation on the City stating 
flatly that it will no longer contribute financially to information 
centres after the end of this year as the centres can serve useful 
functions for the City. 

It was suggested that if the Human Resources Department does 
an evaluation of information centres, the City should have input 
to such an evaluation. 


cont ' d 
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Clause No. 1 (cont'd) 
RECOMMENDED 

(A) THAT the thirteen (13) Information Centres currently 
being funded by the City be funded until the end of 
1974, (i.e. for rent, phone, heat, light and associ- 
ated expenses). This represents a grant of $22,815, 
bringing the total nine-month grant for 1974 to 
$41,535; 

(B) THAT the City should continue to support the Community 
Information Centre (crisis Centre) and Downtown Infor- 
mation Service (Vancouver Public Library) ; 

(C) THAT the Minister of Human Resources be asked to under- 
take an evaluation of information centre funding, opera- 
tion and jurisdiction and that Area Resource Boards, the 
City's Social Planning Department, the Social Services 
Committee and the information centres themselves provide 
information for this evaluation. 


The meeting adjourned at approximately 2:00 p.m. 


FOR COUNCIL ACTION SEE PAGE(S) ..S..;Z3....„ 
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A meeting of the Standing Committee of Council on Social 
Services was held in #1 Committee Room, Third Floor, City Hall, 
on Thursday, July 11, 1974, at 2;00 p.m. 

PRESENT: Alderman Rankin, Chairman 
Alderman Marzari 
Alderman Gibson 

Alderman Hardwick (Clauses 3-6 only) 
COMMITTEE CLERK: H. Dickson 


INFORMATION 


1 . Landlord-Tenant Problem - 8692 French Street . 

The Committee had before it for consideration the attached 
letter from Mrs G. Busch and a circulated letter from Mr. and Mrs 
F.J. Hart, of the above address, which outlined their complaints 
on the management of this building. 

The Committee noted there appeared to be a conflict between 
the co-managers, leading to harassment of tenants of the building. 

Following discussion it was 
RESOLVED 

THAT the Chairman write to the co-managers of 8692 French 
Street stating it is the view of the Committee that their conduct 
in harassing tenants is in violation of the Landlord-Tenant Act 
and advising them to cease behaviour which disturbs tenants. 


RECOMMENDATION 

2. Downtown Eastside Residents Association - 

Rent Increases at Downtown Eastside Area Hotels. 


Mr. Larry Bantleman of the Downtown Eastside Residents' 
Association appeared to request that the item regarding rent 
increases at the King Edward Hotel, 420 East Hastings Street 
be deferred to the next meeting of the Social Services 
Committee . 

He added however, that it is DERA's understanding that 
tenants of the Hampton Hotel, 124 Powell Street, which the 
Committee dealt with on June 6th, will not receive refunds 
of rent increases above the 8% limit until after the Provincial 
Rentalsman becomes functional. The Committee informed Mr. 
Bantleman that Mr. Edwards, owner of the Hampton Hotel, had 
promised the Social Services Committee he would make refunds 
to tenants illegally levied increases of more than 8%. 

Mr. Bantleman said that of the tenants who were living at 
the Olympia Hotel, 341 East Hastings, when the complaints were 
made, only two remain and it is unknown whether there are new rental 
rates exceeding the 8% limit. 

He also stated rent increases at the Cobalt Hotel, 917 Main 
Street, are within the 8% limit but tenants did hot receive the 
the required three months' notice. 

He told the Committee, complainants of illegal rent increases 
at the Orange Apartments, 341 Gore Avenue, have been given refunds 
of the amounts exceeding 8%. 


Cont 'd . 
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Downtown Eastside Residents Association - 

Rent Increases at Downtown Eastside Area Hotels. (Cont 'd) 

He said one complainant at the Colonial Hotel, 122 Water 
Street, has been given a refund, but the Association is unaware 
as to whether all tenants at the Colonial entitled to a refund 
have received them. He added the Association could encounter 

difficulty in obtaining this information without official 
authorization by the City. Brief discussions ensued as to which 
City Department is regularly in the Downtown east side area. 


RECOMMENDED 

(a) That the Social Services Committee write to Mr. Edwards, 
owner of the Hampton Hotel, 124 Powell Street, stating 

it is the Committee's understanding that he was to refund 
to his tenants any rent increases above the 8% limit set 
by the Rent Stabilization Act and that if this has not 
been done, the Social Services Committee will take 
appropriate action; 

(b) That the Social Services Committee write to the manager 

of the Olympia Hotel, 341 East Hastings Street, requesting 
that tenants charged rent increases of more than 8% be 
refunded the amounts exceeding 8% and that he provide to 
the Social Services Committee lists of rental rates both 
before the present tenants moved in as well as the present 
rental rates; 

(c) That the Social Services Committee write to the Manager of 
the Cobalt Hotel, 917 Main Street, explaining terms of the 
8% limit on rent increases and the requirement of three 
months' notice of any rent increases and requesting the 
management to send to the Social Services Committee copies 
of notices of the latest rent increases at the Cobalt Hotel; 

(d) That the Management of the Colonial Hotel, 122 Water Street, 
provide to the Social Services Committee proof that any 
tenants charged rent increases of more than 8% since the 
beginning of this year have been refunded the amounts 
exceeding 8%, such information to be obtained by Public 
Health Inspector Carl Hutton of the North-Abbott Unit of 
the City Health Department. 


RECOMMENDATION 

3 • West End Services Centre, 1650 Robson Street 

The Committee had before it for consideration the attached 
report of the Board of Administration dated June 24, 1974. 

At a previous meeting the Committee recommended that Council 
approve recommendations (c) to (m) of the Board report and defer 
recommendations (a) and (b) to this meeting for further consideration. 

The Medical Health Officer, Dr. Bonham, presented the attached 
brief at the meeting, outlining the Health Department's position 
on the management of the West End Services Centre which is that the 
Management Team be retained and an Administrative Co-ordinator be 
appointed, rather than a Program Manager, 

Senior Social Planner, Mr. D. Purdy, also presented a brief 
(attached) at the meeting, which states the Social Planning Department 
believes the roles of Facility Manager and Program Co-ordinator could 
be combined in one person, perhaps a senior professional person 
operating out of the Centre. 


Cont 'd . 
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West End Services Centre, 1650 Robson Street (Cont'd 

Dr. Bonham spoke at length on this topic emphasizing that the 
Management Team can operate the Centre while a single person manager 
would have problems working in the five different jurisdictions 
which use the Centre. 

Carlos Charles of the Department of Human Resources stated 
that it would not be wise for the Human Resources Department to 
commit itself as favouring a Manager for the Centre, when a West- 
End Resources Board has been established. 

The representatives Of the Health Department and Social 
Planning Department admitted they did not agree with each other's 
position as to the management of the West-end Services Centre. 

The Committee noted Council has encountered difficulty in the 
past in amalgamating services as staffs have been reticent about 
such proposals. 

It was stated a Manager, responsible for the entire Centre 
is necessary. 

The Chairman of the Management Team for the North Unit stated 
that the North Unit Centre is beginning to function well after some 
initial start-up problems. 

Following discussion it was 
RECOMMENDED 

(a) The management team be established consisting of one 
representative each from the 

City Health Department 
City Police Department 

Provincial Department of Human Resources 
Provincial Correction Services 

to: (i) undertake co-ordination and development 
of authorized programs 

(ii) consider the needs of individuals and 
the community 

(iii) report to the appropriate department 
with recommendations on the need for new or 
enlarged services 

(iv) develop liaison with private and voluntary 
agencies operating in the West End 

(v) meet with the Health Department Unit 
Services Supervisor as required to assist in budget 
preparation and to review and control expenditures. 


(b) The Chairman of the Management Team, to be named the 
Program and Facility Manager, to be appointed by the 
members of the Management Team and the Chairman to 
be the representative of the West End Services Centre 
on the larger "Burrard Service Area" management team. 


4 . C ivic Grant Request - McLean Park Recreation Project . 

The Committee had before it for consideration the attached 
report, dated June 24, 1974 from the Board of Administration in which 
the Director of Social Planning recommends an interim grant of $4,155 
for three months to Kiwassa Neighbourhood Services. 


Contd . 


standing Committee of Council 
on Social Services, July 11, 1974 

Civic Grant Request - McLean Park Recreation Project . 

A representative of the McLean Park Recreation Project told 
the Committee the program continues to operate despite the discont- 
inuance of Local Initiative Project funds. 

Mr. D. Purdy of the Department of Social Planning told the 
Committee the Social Planning Department feels the McLcsan Park 
Association's request for a program totalling $14,443. is excessive 
and that the persons presently working with about 25 troublesome 
children in the area need assistance from Kiwassa Neighbourhood 
Services . 

Following discussion it was 
RECOMMENDED 

1. That Council approve an interim grant of $4, 155 . 00 for a 
three (3) month period to Kiwassa Neighbourhood Services 
for the purpose of: 

a. providing one full-time youth worker to the McLean 
Park project; 

b. providing monies for the purchase of supportive 
staff time; 

c. providing monies for program budgets. 

2. That the grant should be disbursed on the following basis: 

a. -one full-time staff @ $650.00 per month = $ 1,950.00 

- 10% benefits @ $65.00 per month = $ 195.00 

b. - 100 hrs. per month for support staff @ 

$2. 50 per hr.= $ 750.00 

- 8% benefits @ $20.00 per month = $ 60.00 

c. 5 hrs. per month consulting fee (§ $10.00 

per hr.= $ 150.00 

d. programs budget, transportation and supplies 

@ $3 50.00 perrtKi=$ 1 ,050. 00 

TOTAL = $ >] , 15 5. 00 

C.A.P. Sb,,iMM!,io = $4,155.00 
C.A.P. Recoverable = $2,077.50 
CITY SHARE = $ 2.. Q 7_7 ^5_0. 

3. That Council approve the grant based on agreements between the 
the Director of Social Planning and Kiwassa Neighbourhood 
Services to the following: 

a. that the qr.int be administered by Kiwassa Neighbourhood 
Services and all staff be accountable to them. 



b. tliat Kiwassa Neiglibourhood Services consult with "the 
MacLoan Fa fk Residents Association regarding its 
involvement with youth in MacLean Park. 

c. that the Social Planning Department assist the MacLoan 
Park Residonts Association and Kiwassa Neiglibou thood 
Services I ci explore with tlio Depart mcnt of Ikiman 
RGsourcr>s, .ivcnnr>s of on-going funding and rt?port back 
to committee before the termination of the interim 
grant on the results of tliose discussions. 

d. that the Social Planning Department, in conjunction 
with Kiwassa Neiqlibou rhood Services report back to 
the Social Services Committee regarding the progress 
and results of the MacLean Park youth project. 
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5 . Lee Building - 175 East Broadway 

The attached report from the Board of Administration was 
presented to the Committee for information. 

It was 
RESOLVED 

THAT the report be received and filed. 


6 . Fairview Day Care Society - Hodson Manor . 

A representative from the above Society appeared before the Com- 
mittee to state there has been some delay encountered by the Society 
in its plans to operate a Day Care Centre in Hodson Manor, which 
was moved by the City recently to a new site at 1254 West 7th Avenue. 
The representative indicated the matter is now before the Board of 
Variance and requested an indication that the City favours use of 
Hodson Manor as a Day Care Centre. 

Following discussion it was 
RECOMMENDED 

THAT Council re-iterate its feeling that Hodson Manor, 1254 
West 7th Avenue be used as a Day Care Centre and that this desire be 
expressed to the Board of Variance with a suggestion that this 
matter be proceeded with as soon as possible. 


The meeting adjourned at approximately 3:45 p.m. 


fOR COUNCIL ACTION SEE PAGE(S) jS! 
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STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 

JULY 11, 1974 


A meeting of the Standing Committee of Council on 
Finance and Administration was held in the #2 Committee Room, 
Third Floor, City Hall, on Thursday, July 11, 1974, at 2.00 p.m. 

PRESENT ; Alderman Bowers, Chairman. 
Alderman Volrich, 
Alderman Harcourt, 
Alderman Linnell. 


COMMITTEE CLERK: Marilyn Clark. 


1 . Aldermanic Indemnities . 

The Committee reviewed a memorandum from Mayor Phillips 
dated July 3, 1974 in regard to increasing the present indemnity 
for Aldermen. The Mayor recommended in his memo that Aldermanic 
pay be increased to between $12,000 and $14,000 per year, to be 
effective January 1, 1975, so that members of next year's Council 
would be the first to benefit from the increase. 

Considerable discussion centred around the proposal that 
Aldermanic indemnities should be 50% of the Mayor's indemnity; 
presently the indemnity is approximately 30% of the Mayor's. 

It was 

RESOLVED 

THAT a decision on increased indemnities for Aldermen 
be deferred pending obtaining further information for comparison 
from other municipalities. 

AND FURTHER THAT the Executive Assistant to the Mayor 
be asked to gather and tabulate this information for the Committee 
as soon as possible. 


2 . Sewer Separation on Private Property . 

City Council, on June 25, 1974, when dealing with 
recommendations of the City Engineer and Director of Permits and 
Licenses in regard to sewer separation on private property, 
referred recommendations (i) and(ii) to the Standing Committee 
of Council on Finance and Administration for consideration. 

"(i)The Plumbing By-law be amended to allow the City 
to pay the cost of separation of sewers on private 
property for one and two family dwellings and 
place this cost on the Tax Roll; the owner then 
having the option to repay the same in a manner 
similar to that which now applies to storm sewer 
connections (Sub-sections 1.6.4. and 1.6.5.) 

(ii)That Council endorse the proposed action of the 
Director of Permits and I icenses and the City 
Engineer in their efforts to obtain the necessary 
sewer separation on private property and thus 
reduce pollution of storm water with sanitary 
sewage. " 


Cont 'd 
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2 . Sewer Separation on Private Property (Cont'd) 

The Committee had, for its information, a supplementary 
report from the City Engineer and Director of Permits and Licenses 
giving further information for its consideration this day. 

(a) Maintenance of Separate Sewer Connections on Private 
Property in Existing Separate Sewer Areas. 

The City Engineer reported that a situation exists in the 
Still Creek and Vivian Creek drainage area, where existing 
sewers were originally constructed as separate systems and 
property owners would have originally hooked-up to the sewer 
with separate sanitary and storm water connections. Because 
of deterioration in connections or because of improper 
connections, some of these private connections now carry storm 
water to the sanitary sewer or sanitary sewage to the storm 
system. In order to correct the overloading of the sanitary 
system and associated flooding problems, and to correct pollution 
problems in the storm water discharges, faulty cpnnections on 
private property must be remedied.. The work involved is 
basically maintenance on private property and is in no way 
associated with the reconstruction of the City sewer system. 

Following discussion it was 
RECOMMENDED 

THAT, where pollution is being caused from faulty 
connections or a defect in the sewer system on private 
property, the property owner be asked to bring his system up 
to City standards, the cost of such corrections to be borne 
by the property owner, 

AND FURTPIER THAT he be given the opportunity to have 
the cost of such corrections financed through the City, if 
he so wishes. 


(b) Corrections to Storm Sewers in Existing 
Sep arate Sewer A rea s. 

In the Still Creek Drainage Area there are approximately 12,000 
houses, many of which are not connected to the storm sewer system 
which was installed after the original sanitary installation. 
There is no connection fee involved; the storm sewer correction 
has been carried to the property line; the cost to the property 
owner would be for the line on his own property, estimated to be 
in the region of $400 to $800. 


Concern was expressed by the City Building Inspector in 
regard to the present Plumbing By-law in which Section 1.6.4. states: 

"Where a storm sewer is laid in any street separately from a 
sanitary sewer and a connection has been installed by the City 
opposite each taxable parcel of real property abutting on such 
street and having thereon any building, then a connection shall 
be made by the owner from such building to the connection 
installed by the City, provided that in the case of one and two- 
family dwellings as defined by the Zoning and Development By-law 
constructed prior to the first day of November, 1961, any work 
upon the said parcel necessary to join the dwelling effectively 
to the City's connection shall be done by the owner when the 
City's connection is installed and the cost of the work 
necessary to join the said dwelling to the said storm sewer may 
be paid in five, ten or fifteen equal annual instalments in 
accordance with the provisions of subsection (4) of Section 1.6.3." 


Cont'd. 
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(2) 


The lease area to be developed to grades approved by the Cit 
Engineer. 


(3) 


The use to be for parking purposes only. 


U) 


The Forest Service to relocate the existing path extending 
from Celtic to the dyke from t he lease area to the easterly 
portion of the street, to the satisfaction of the City Engineer. 


(5) 


An agreement satisfactory to the Corporation Counsel :aid the 
City Engineer." 


Your Board RECOMMEWDS that the foregoing be approved. 


RECOMMENDATION: 


4. Request for Installation of Advertising 
Bench at Bus Stop at 8725 Oak Street 

The City Engineer reports as follows : 

"This bus stop is on the west side of Oak Street, 
immediately south of 71st Avenue and extends across 
the frontage of an apartment owned by Mr. Leong, at 
8725 Oak Street. The stop is used as a transfer 
point to and from the Richmond bus and serves the 
industrial area south of Marine Drive. Consequently, 
it is used somewhat more extensively than most bus 
zones in residential areas, especially late in the 
evenings . 

Mr. Leong has complained of litter on his property, of 
loitering on his lawn and entrance walk, and of bus 
patrons standing in the apartment building entrance 
during inclement weather and disturbing his tenants. 

A litter container was installed at his request, 
resulting in a degree of improvement and Mr. Leong 
constructed a low chain fence along his property line 
to protect his lawn. Since then, the fence has been 
damaged and Mr. Leong has written requesting that an 
advertising bench be installed at the bus stop, in 
hopes that this would further localize the area used 
by the waiting bus passengers. 

It is not City policy to permit the installation of 
advertising benches in residential areas, although 
relaxations have been made in three cases; on Rupert 
Street at 4th and 5th Avenues and at Macdonald Street 
and King Edward Avenue. These Installations were made 
at the request of residents from nearby Senior Citizens 
Housing Projects and two of the benches were installed 
as a public service, without carrying advertising. 

In this instance it also appears there is justification 
for a departure from policy, in view of the circumstances 
and the direct request from the fronting resident, and 
since an advertising bench company has indicated they 
are prepared to install a bench, displaying advertising 
at this bus stop. 

While the installation would not completely resolve the 
difficulties being experienced, it would be of signi- 
ficant assistance, and therefore, it is RECOMMENDED 
that the City's policy regarding the placing of advertising 
benches in residential areas be relaxed to permit the 
installation of a bench on the west side of Oak Street 
south of 71st Avenue, at the bus stop." 

Your Board 

RECOMMENDS the foregoing report of the City Engineer be adopted. 


standing Committee of Council 960 
on Finance and Administration 

July 11, 1974 3 


2. Sewer Separation on Private Property (Cont'd) 

City Council, on December 20, 1966, resolved that the 
Plumbing by-law should not be enforced unless it can be established 
clearly that a cross-connection is in existence between the storm 
and sanitary systems on the property. The City Building Inspector 
requested the Committee to consider having the By-law changed so 
that he would be absolved of any responsibility in not enforcing the 
By-law. 

It is 
RECOMMENDED 

THAT the 12,000 homes involved should be circularized with 
information on the availability of the storm sewer system in the area 
and that the home owners should be asked to voluntarily hook-up to 
the storm system; and 

FURTHER THAT the Director of Legal Services be asked to 
bring forward an amendment to the Plumbing By-law so that property 
owners will not be obliged to connect to a storm sewer system as 
long as there is no pollution problem involved. 

(Alderman Bowers opposed the recommendation) 


(c) Conversion of Combined Sewer Connections to 

Separat e Sewer Connections on Private Property . 

Separate sewer systems are presently being constructed in several 
areas of the City which are largely developed with commercial and 
multiple dwelling buildings, particularly in the West-end, Downtown 
Business District, False Creek Flats and an area bounded by Main 
Street, Broadway, Great Northern Way and Commercial Drive. In 
this area a combined sewer system has been in use and the buildings 
have been satisfactorily connected to this combined system. In 
order to obtain pollution control in the Flase Creek and English 
Bay areas, which would be in the interest of the whole City, these 
properties are going to be converted to a separate system. 

It is RECOMMENDED 

THAT, where the City is changing from a combined system 
to a separate sewer system, and where a property was satisfactorily 
connected to that combined system and it is now required to make 
separate connections, the total cost of such conversion shall be 
borne by the City 

(Alderman Bowers opposed the recommendation) 


INFORMATION 


3. STEP '74- Student Summer Employment Program . 

City Council, on April 2, 1974, authorized the Standing 
Committee of Finance and Administration to approve project proposals, 
on behalf of the City, up to a total City share of $50,000, for Step '74 
Student Summer Employment Program. 

The Committee had for its consideration a report dated July 
5, 1974, the fifth report in a series on the 'Step '74' program. 
It reported on a number of necessary adjustments to the original costs 
submitted as being the City's share, which are itemized as follows: 


Cont'd 
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Step '74 - Student Summer Employment Program. (Cont 'd) 


Submitted Adjusted 

Subject . City Cost City Cost . 

$ $ 

Waterworks Record Project. - - 523 

Transportation Survey. 1,160 1,660 

Employee Handbook. 565 615 

Grant Request System. 147 207 

'Social Planning - 2' 293 668 


Your Committee 

RESOLVED 

THAT the adjusted costs as tabulated, in the amount 
of $1,508, be approved as 'Step '74' expenditures. 


The Committee adjourned at approximately 3 ;20 p.m. 


FOR COUNCIL ACTION SEE PhGE{S).3£^..^ 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY DEVELOPMENT 


July 11, 1974 


A meeting of the Standing Committee of Council on Community 
Development was held in the No. 1 Committee Room, Third Floor, City 
Hall, on Thursday, July 11, 1974 at approximately 3:55 p.m. 


PRESENT: Alderman Volrich (Chairman) 

Alderman Harcourt 

Alderman Marzari 

Alderman Rankin 

CLERK: D. Bennett 


RECOMMENDATIONS 


1. Kitsilano Area Planning Program 
Committee Membership 


The Director of Planning advised in a report dated June 25, 1974 
that the Kitsilano Planning Committee which was established by City 
Council on March 19, 1974 has representation from the following area 
groups : 

"a) Kitsilano Area Resources Association. 

b) Kitsilano Ratepayers Association. 

c) Point Grey Road (North Side) Cameron Avenue Ratepayers Assoc. 

d) West Broadway Citizens Committee. 

e) Kitsilano Neighbourhood House. 

f) Kitsilano Chamber of Commerce. 

g) Kitsilano Community Centre Association." 

Council had previously indicated that there would be four additional 
openings on the Committee; however, the Director of Planning recommended 
that there be representation from the following six sources: 

"a) The Greek Community. 

b) Representative of Kitsilano High School Student Council. 

c) Liaison member of the Kitsilano Community Resource Board. 

d) Urban Transportation Committee. 

e) Senior Citizens Representative. 

f) If possible, a tenant representative." 

It was RECOMMENDED, 

THAT six additional positions on the Kitsilano Planning Committee 
from the recommended groups as listed in a) - f) above, be approved. 


2 , Party Identification By-law 

The Committee had for consideration a by-law to provide for iden- 
tifying political affiliation on ballot papers. The City Clerk requested 
that the third paragraph being Section 2 be amended to read as follows: 

Any society duly incorporated under the laws of the Province of 
British Columbia which endorses one or more candidates in an 
election, may request the Returning Officer to indicate such en- 
dorsement on the ballot papers by delivering to the Returning 
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: Clause #2 continued : 

Officer fourteen days prior to twelve o'clock noon on nomination- 
I day a statutory declaration sworn by a director of the society 

i in the following form, it being understood however, that such 

declaration form may be amended by letter from the society 
' delivered to the Returning Officer and in his hands not later 

; than twelve o'clock noon on nomination-day. 

I It was RECOMMENDED, 

THAT the By-law to provide for identifying political affiliation 
on ballot papers be approved as amended above. 


3 • Hospital By-law 

The Committee had for consideration a by-law to provide for the 
casting of votes by hospital patients. 

Your Committee RECOMMENDS, 

THAT the by-law to provide for the casting of votes by hospital 
patients be approved. 


4. Liquor Permit Applications 

The Zoning Planner submitted the following report dated June 2 5, 
1974 with respect to liquor permit applications: 

a) 141 Keefer Street 

Development Permit Application No. 63200 

b) 811 Richards Street 

Development Permit Application No. 6OB25 

c) 1110 Granville Street 

Development Permit Application No. 65920 

It is reported on behalf of the Director of Planning that the above-noted 
development permit applications have been filed to construct new hotels 
which contain new liquor outlets. 

The Technical Planning Board approved these applications subject to a 
number of conditions to be met prior to the issuance of the development 
permits, one condition being: 

That the matter of the proposed liquor outlet be first reported to 
Council's Committee. 

a) The development at 141 Keefer Street would have a beverage room of 
approximately 3,600 square feet of area used for public assembly. 
The proposed development on this site would contain a restaurant, 
small retail area, the beverage room and 110 hotel units. 

Council will recall that at its meeting of June 11, 1974 when deal- 
ing with this development on a point of design, the matter of the 
beverage room was referred to the Community Development Committee 
for report back to Council, it being noted: 

"That Council does not favour a beer parlour in this 
development, and the developer be requested to examine the new 
Liquor Act regarding appropriate arrangements other than 
those in the proposed scheme." 

b) The development at 811 Richards Street would contain a licensed 
lounge of 458 square feet of assembly area and a beverage room of 
2,400 square feet of assembly area. 

Cont'd * . . 
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Clause #4 continued ; 


The proposed development on this site would contain the beverage 
room, the licensed lounge, a restaurant, small retail stores, meeting 
rooms, offices and 215 hotel units. 

c) The development at 1110 Granville Street would contain a beverage 
room of 1,432 square feet of assembly area. 

The proposed development on this site would contain the beverage room, 
retail stores, a restaurant and 108 hotel units. 

These developments are all in the downtown area in the CM-1 District. 


(a) 141 Keefer Street 

Development Permit Application No. 63200 

Mr. and Mrs. Leung appeared before the Committee and advised that 
the beer parlour in the proposed development at 141 Keefer Street had 
! been reduced to accommodate 2 50 people and the cocktail lounge had been 
j reduced to accommodate SO people. After discussion it was 

I 

RECOMMENDED, 


THAT Council approve the proposed location for a beer parlour 
licence at 141 Keefer Street with a maximum seating capacity 
of 250. 

(No action was taken with respect to the cocktail lounge.) 


(b) Sll Richards Street 

Development Permit Application No. 60B25 

Mr. Gerald Hamilton, representing the principals, advised that the 
proposed seating capacity would be l60 seats in the beer parlour and 40 
seats in the cocktail lounge. After discussion it was 

RECOMMENDED, 

THAT Council approve the proposed location for a beer parlour and 
cocktail lounge licence at Sll Richards Street with a maximum 
seating capacity of l60 in the beer parlour and 40 in the cocktail 
lounge. 


(c) 1110 Granville Street 

Development Permit Application No. 65920 

Mr. Gerald Hamilton, representing the principals, advised that this 
development would have a seating capacity of approximately 100. After 
discussion it was 

RECOMMENDED, 

TPIAT Council approve the proposed location for a beer parlour 
licence at 1110 Granville Street with a maximum seating capacity 
of 100. 


5, Consultant's Request for Additional Funds for 
Champlain Heights Planning 

The Committee had for consideration a report of the Director of 
Planning dated July 11, 1974 reading as follows: 
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Clause #^ continued ; 

"On December 18, 1973, City Council passed a resolution establishing 
a local area planning program for the preparation of a development 
plan for Areas E and F in Champlain Heights. The following motion 
was passed regarding the retaining of consultants to assist in this 
program: 

That the Director of Planning be authorized to utilize the services 
of Downs/Archambeau I t at a total sum of $30,290, to produce a useable 
development plan for Areas E and F, Champlain Heights, said plan t-o be' 
completed by July 31st, 1974, and that this committee will not consider 
expenditure of any additional funds which may be incurred beyond the 
period of the study and submission of the final documentation". 

The Planning Department received a letter from the consultants dated 
May 30th, 1974 ( see Appendix I ) requesting additional funds for the 
planning process in Areas E and F. The consultants based their 
request for more funds on the fol lowing: 

That the process involves, "...a substantially different consultant 
role and citizen process than originally envisioned. The actual 
process, the need to inform and, in a sense, educate the board and its 
sub-committees, has resulted in a gross consumption of the consultants 
time in the program stages, leaving too little of the allotted funds 
for comprehensive implementation plan." (This is documented in 
appendix "A" of the consultants letter). 

The consultants exhausted their funds by May 31, 1974. Although 
they intend to carry the project to completion, they have requested 
an additional $15,000, without which they could not produce a properly 
documented detailed plan with implementation guidelines, and attend 
sufficient meetings with the Planning Advisory Committee. By way of 
a detailed cost breakdown, the consultants indicate that the additional 
funds requested would only partially cover their expenses for June 
and July which are estimated at $21,540 (See Appendix II). 

The Planning Advisory Committee received a copy of the consultants 
request for additional funds and the resulting discussion was recorded 
in the Committee minutes of May 30, 1974, as fol lows: 

"The Committee decided to receive the letter from the consultants but 
took no position on their request for additional funds. The Committee 
wants a good p I an for Areas E and F. They feel the process to date 
has been fruitful and that things are being accomo I i shed ." 

The Planning Department appreciates the difficulties and time consuming 
nature of the Champlain Heights planning process. Considerable time was 
spent In February to orlen-^ members of the Advisory Committee to tho 
task, recommend the Council appointees to that Committee, and establish 
the nature and composition of two sub-committees. This orqani zntiona I pro- 
coss should have preceded the hiring of the consultants. 

The bulk of the consultants' time has been consumed in the preparation 
of working papers which served to inform and educate the Advisory 
Committee. Several excellent information papers were prepared . We re- 
cognize the necessity of this educational process but suogest that on the 
basis of previous experience, the consultants should have assumed this 
process and budgeted accordingly. 

In summary, we believe the problem is essentially one of under- 
estimating the efforts involved in an Innovative and complex 
planning process. 

The consultants have asked for an additional $15,000 to 
partially offset their actual expenditure of $21,540 for June 
and July. This sum would bring the total allocation for Champ- 
lain Heights planning to about $45,000 (original allocation was 
$30,290). 

Cont'd • . . 
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Clause #3 continued ; 

It should be pointed out that the consultants for Langara were 
allocated $26,000. We believe that the scope and complexity of 
Champlain Heights planning is considerably greater than that of 
Langara, yet the allocation for the former was only $4,290 greater 
than for Langara. 

Mr. Barry Downs, Consultant, briefly spoke to this report and after 
due consideration it was 

RECOMMENDED, 

THAT the Planning Consultants for Areas E & F in Champlain Heights 
(Downs, Archambaiilt and Urban Program Planners) be allocated 
additional funds in the amount of $15,000 to: 

(a) complete a properly documented, measured site plan (to form 
the basis for the preparation of a registerable plan), with 
implementation, guidelines, and 

(b) to have sufficient interaction with the Advisory Committee 
and other area residents to ensure adequate citizen input 
to, and acceptance of, the final plan. 


INFORMATION 


6. Britannia Centre Society 
Constitution and By-laws 

At the last meeting of the Committee consideration of the constitu- 
tion and by-laws of the Britannia Centre Society was deferred pending 
a report from the Officials. The Director of Legal Services in a report 
dated July 2, 1974 advised in part as follows: 

"I have been instructed by your Committee and the Board 
of Administration to report on the Constitution and By- 
laws of the Britannia Centre Society. 

I have reviewed these documents in a summary way and have 
no real criticism so far as they represent a model for a 
private organization. However, I do note what appears to 
be an underlying expression which tends to suggest that 
the Society is the proprietory body responsible for the 
Centre, whilst the City has only a reversionary interest. 
I do not think this could have been intended, but it does 
appear that way in the objects on pages 1 and 2. 

The constitution can in no way, of course, be binding on 
the City, so that many of the matters expressed in the 
doctiments cannot restrict the City's control. 

I would also suggest that many of the by-laws appear 
overly restrictive and regulatory for a society which 
probably ought to be very public in orientation rather 
than private as is the case in an ordinary club or group. 

Much depends on just what role the City expects the 
Society to play." 

Mr. Michael Clague of the Society and the Deputy Director of 
Planning reviewed the constitution and by-laws with the Committee. 
It was noted that several amendments were required in this document 
and the Chairman offered to assist in making these amendments. After 
due consideration it was 

RESOLVED, 

THAT the report of the Director of Legal Services be received 

Cont'd . . . 
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Clause #6 continued : 

and that the Constitution and By-laws of the Britannia Centre 
Society be referred back to the Society for amendment and report 
back to the Committee. 


7« Presentation re Location of Major Hotel 
in the Chinatown Area 


Mr. Gerald Hamilton, Architect, advised that he had clients who 
were willing to build a major hotel in an area between Keefer and Pender 
east of Carrall Street. It was noted that this proposed development 
was approximately l-g- blocks from the major hotel proposed by Mr. and Mrs. 
Leung at 141 Keefer Street. Mr. Hamilton pointed out that it was his 
opinio"! that a major hotel in this proposed location would help to soli- 
dify tne area. Mr. Joe Wai, Architect with Thompson, Berwick and Pratt, 
advised the Committee that it woiild not be desirable to have a major 
hotel right next to the Chinese Ciiltural Centre which has been proposed 
for this area. After due consideration it was 

RESOLVED, 

THAT the presentation by Mr. Hamilton be received, that he have 
further discussions with the people involved in the Chinese 
Ciiltural Centre and that further representations on the matter 
be directed to the Civic Development Committee. 


The meeting adjourned at approximately 5? 30 p.m. 

FOR COUNCIL ACTION SEE PAGE(S) ...S.'Z4...„ 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON CIVIC DEVELOPMENT 


July 11th, 1974 


A meeting of the Standing Committee of Coiincil on Civic Develop- 
ment was held in the #2 Committee Room, third floor. City Hall, 
at approximately 3i40 p.m. 

PRESENT: Alderman Hardwick (Chairman) 

Alderman Massey 
Alderman Bowers 

ABSENT ; Alderman Pendakur 

CLERK ; M. Cross 


RECOMMENDATION 

1. Proposed Development - Nelson Park Site 

Representatives of 

The Board of Parks and Public Recreation 
Jones, Haave, Delgatty, Architects 
Nelson Park Advisory Committee 
Vancouver School Board 
West End Planning Team 

were present to discuss the proposal. 


Mr. Norman Jones, Architect, with the aid of illustrations 
and a model, outlined the design concept for an integrated 
development of park, school, community and residential 
facilities for the two-block area known as Nelson Park. 
He advised that the design concept arose out of discussions 
with representatives of the School Board, Park Board, West 
End Planning Team and organizational representatives of 
the community. A questionnaire describing the development 
was sent out to the community for their response. He 
advised that once the development permit stage is completed, 
it was hoped that construction could start in Spring, 1975 
with completion in mid-1976. 

Some of the specific elements of the scheme mentioned by 
Mr. Jones were: 

seven classrooms for the elementary school annex 

parks and recreational space integrated with the school 

day care facilities for 50 children 

15,000 square feet of community use facilities available 

for the community at large 
residential development of I4S two-bedroom units for 

families with children. 

Allowing a F.S.R. of 3.0, the development could be built 
under the proposed RM-6 guidelines for the West End. 
Mr. Jones stated that the development would be built in 
phases so that all the surrounding houses would not need 
to be demolished immediately. 
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Clause No. 1 Continued 

The representatives of the School Board expressed a desire 
for this development to go ahead as quickly as possible. 
They advised that once the exchange of land is negotiated 
by the Supervisor of Property and Insurance, it is the 
School Board's responsibility to take the initiative to 
find non-profit organizations willing to construct the 
housing. 

The West End Planning Team were in favour of the develop- 
ment mix but had concerns about the design and ni;imber of 
family units. 

A representative of the Nelson Park Advisory Committee 
advised that the Committee, comprising City and community 
representatives, developed a questionnaire for distribution 
to the community and set out development principles. 

On April 3rd, the design concept including 90 dwelling 
units, was presented. On April Bth, the Committee presented 
the following recommendations to the Park Board: 

(1) That this Committee approve in principle the 
total concept as designed by the two architectural 
teams 

(2) That the Committee make representation to the 
appropriate boards to speed up the development 
of the entire two block portion 

(3) That the housing be retained in the form presented 
but be increased as far as possible to 150 units. 

The Park Board representative advised that the Park Board 
had agreed with the integrated development in principle 
but that the scale and size of the building and the 
additional density that would arise were not suitable 
in this particular neighbourhood and they preferred a 
low profile scheme. 

Some concern was expressed by the Chairman and other members 
of the Standing Committee that the 14^ two— bedroom units, 
while providing accommodation for families, was not well 
designed for family living. 

After discussion, the Committee 

RECOMIVIENDED : 

A. THAT Council reaffirm its intention for comprehensive 
development of this site 

B. THAT the Supervisor of Property and Insurance negotiate 
with the Vancouver School Board for the transfer of 
land 

C. THAT City officials be requested to process the School 
Board's Development Permit Application in the normal 
way, having regard to the density and other restrictions 
of the West End Guidelines; with particular emphasis 

on the suitability of the development for housing 
families with children 

D. THAT the landscaping be carried out to standards 
acceptable to the Superintendent of Parks. 
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CONSIDERATIONS : 

5. Musqueam Indian Reserve 
& Salish Subdivision 

The Corporation Counsel reports as follows: 

"On March 24, 1970 Council considered a lengthy report of 
the Standing Committee on Finance dated March 19 dealing 
with the Salish Subdivision in Musqueam. The report of 
the Standing Committee was adopted (with two minor modifi- 
cations), and it appeared that all matters outstanding 
between the City and the developers had been resolved. 

In summary, the City agreed to reimburse the developers 
for the cost of providing the services to the subdivision 
(approximately $550,000) conditional upon all City by-laws 
being effective and the zoning in accordance with the City's 
RS-1 and RM-1 regulations. 

At that time the application of City by-laws in this area 
did not present any problem because the Musqueam Band had 
agreed to surrender this land to the Crown Federal. The 
then prevailing legal opinion was that all Provincial and 
Municipal laws were effective on surrendered Indian lands. 

In April of this year however, the British Columbia Court 
of Appeal held that even where Indian lands are surrendered 
to the Crown, they are still lands reserved for the Indians, 
and therefore Provincial and Municipal laws which attempt 
to regulate what may be done on those lands or how they may 
be used, are inapplicable and cannot be enforced. Accordingly, 
unless this judgment is appealed (which I understand is 
unlikely), and overruled by the Supreme Court of Canada, 
a fundamental condition of the City's agreement with the 
developers cannot now be carried out. 

Before reporting to Council I discussed this matter at 
length with the solicitor for the developers and a repre- 
sentative of the Department of Indian Affairs. They are 
most anxious to put this development on the market, but 
the matter of making City by-laws applicable in this sub- 
division is still unresolved. The only method that now 
seems appropriate (complete alienation), is apparently 
unacceptable to the Band. 

The solution suggested by the developers is that the proposals 
agreed to by Council on March 24 be implemented, and although 
Provincial and Municipal laws that concern the land will not 
be effective, the developers will attempt to specify the 
same standards by means of covenants in each lease. With 
some changes in the present proposed draft lease this could 
be done, although the City will never have any power to 
enforce these standards. 

This matter is brought to your attention in order that you 
may consider whether or not, in the light of the fact that 
the City now has no legislative jurisdiction or power to 
enforce by-laws over these lands, the City is still prepared 
to reimburse the Band for the cost of the services in 
accordance with Council's previous resolution." 

Your Board 

submits the foregoing report of the Corporation Council for 
Council's consideration. 

(Circulated for the information of Council is the Standing 
Committee on Finance report of March 19, 1970 and Council 
action with respect to this report. ) 
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2. Downtowi Planning Study 

Mr. Gerald Davis of The Environmental Analysis Group and 
Messrs. John Winsor and Andrew Malczewski of the Downtown 
Study Team presented a progress report to the Committee. 

Mr. Winsor indicated that the Study Team had been working 
to a timetable of presenting draft material to the Civic 
Development Committee every two weeks with a full report 
to City Council on September 7th, 1974 and a Public 
Hearing in October. He advised that they had developed 
good working relationships with the Citizens* Guidance 
Panel; the Provincial Government's architect for Blocks 
51~6l-71; the City Engineer; the transportation Consultant, 
Mr. Frank Nader; and the G.V.R.D. Planning Department 
with respect to making the report compatible with the 
G.V.R.D. report on growth options. 

Mr. Winsor advised that there was enough building con- 
struction already planned for the Downtown to bring in 
50,000 additional people without even considering what 
will happen in 1976-77. 

Mr. Malczewski, with the aid of illustrations, outlined 
how the Team proposed to get a residential/office/commercial 
mix in the Downtown. He explained that the problem of 
growth in the Downtown revolves around two elements — 
how much employment is going to be permitted and how much 
residential will we get into the Downtown to minimize 
vehicular trips into the Downtown. He suggested that 
Hastings, Pender, Water, Robson and Granville Mall should 
become pedestrian-oriented streets with traffic links 
developed around them. Traffic in the Core should be 
limited by presupposing the provision of parking areas 
around the outside of the transit loops, underground 
transit. 

Mr. K. Dobell, Assistant City Engineer, Traffic and Transportation, 
indicated that there would have to be a 70^ modal split downtown, 
i.e. IQiio transit and 30^5 automobiles. 

It was the feeling of the Committee that the Downtown Study Team 
should make a presentation to Council of the five scenarios for 
the Downtown Study and describing the character areas i.e. what 
they are, which guidelines should apply to each area, etc. 

After discussion, the Committee 

RECOMMENDED 

(A) THAT the progress report of the Downtown Study Team be 
received. 

(B) that the Downtown Study Team present a report reference 
on the five scenarios for the Downtown Study to Council 
at its meeting of July 30, 1974. 


The meeting adjourned at approximately 6:10 p.m. 
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CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 


A regular meeting of the Council of the City of Vancouver 
was held on Tuesday, July 30, 1974, in the Council Chamber, 
commencing at approximately 9.30 a.m. 

PRESENT: Alderman Bowers (Deputy Mayor) 

Aldermen Gibson, Harcourt, Linnell, 

Marzari, Pendakur, Rankin and Volrich 

ABSENT: Alderman Massey Leave of Absence. 

Alderman Hardwick ) Qn Civic Business. 
Mayor Phillips ) 


CLERK TO THE COUNCIL: 


D.H. Little. 


PRAYER 

The proceedings in the Council Chamber were opened with 
prayer . 


IN CAMERA ' MEETING 


The City Clerk advised that 
in agreement with the item to be 
meeting to be held later this day. 


the 'In Camera' Committee was 
considered at the 'In Camera' 


ADOPTION OF MINUTES 

MOVED by Aid. Linnell 
SECONDED by Aid. Gibson 

THAT the Minutes of the Regular Council Meeting dated July 23, 
1974, with the exception of the 'In Camera' portion, be adopted. 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Linnell 
SECONDED by Aid. Gibson 

THAT the Council resolve itself into Committee of the Whole, 
Alderman Bowers (Deputy Mayor) in the Chair. 

- CARRIED UNANIMOUSLY 


UNFINISHED BUSINESS 

Sewer Separation on Private Property . 

Council, at its meeting on July 23, 1974, deferred consideration 
of Clause (c) of the section dealing with the matter of Sewer 
Separation on Private Property contained in the report of the Standing 
Committee on Finance and Administration dated July 11, 1974, pending 
a Report Reference from the City Engineer at this meeting of Council. 

Pursuant thereto, the Acting City Engineer spoke in explanation 
of the subject matter and Council noted a further report from the 
Board of Administration dated July 26, 1974, as follows: 
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"This report provides statistics which should aid Council in making a 
decision regarding who should pay the cost of sewer separation on private 
property in areas where the City converts the sewer system from combined to 
separate. It will be accompanied by a Report Reference. 

As stated in previous reports, the principle areas affected are the 
West End and Downtown (mainly south of Georgia Street), False Creek Flats and 
the area south to Broadway, a portion of the Kitsilano area and an area 
between Marine Drive and the Eraser River. 


Sta t ist ics 

In this total area there are approximately 1,'iOO buildings which will be 
affected. The estimated average cost per building is $5,000. 


The following tabulation provides a breakdown regarding the various 
building types and costs. 


Type of 
Build ing 

Est imated 
No. of 
Each Type 
Affected 

Estimated Cost Per Building 

Est imated 
Average 
Cost Per 
Suite 

Est imated 

Total 

Cost 

Maximum 

Minimum 

Average 

Apartment 

500 

$15,000 

$ 500 

Small 

apartmenl .; 
$2,000 

apftrtnionts 
$9,000 

Ovei -fl 1 
$5,CC,^ 

$ 100 

$2.5 M 

Commercial 
or In- 
dustrial 

900 

$15,000 

$ 500 

$5,000 

N/A 

$-^1.5 M 

TOTAL 

1,^00 buildings 

$7.0 M 


It should be appreciated that such cost estimates are very difficult to 
make since the detailed internal plumbing design of every building is different 
and separation costs are entirely dependent on these details. 


Future Program 

As stated in our report to the Finance Committee, there will some 
additional separation work in the next 5-Year Capital Program. This separation 
work will bo less extensive than the current program and most work will take 
place in the same general area as the current program. 

Possible Opt ions 

Some possible options are: 

1) Property ownois to pay the full cost of separation on private property. 

a) with no f inancint.', provided; 

b) with financing, provided by the City over a 5, 10 or 15-year period 
at the property owner's option. 

2) City to pay the full cost of separation on private property with the 
estimated cost to the City being $7 M. 

3) City to pay the full cost of separation on private property for apart- 
ments only - estimated City cost of $2.5 M. 

^) City to pay the cost of all work between the property line and the 

building with property owners paying for all changes inside buildings 
- estimated City cost of $2 M. 


The Director of Finance has not had an opportunity to review the 
financial implications of the above suggestions, but he is extremely concerned 
about the potential costs to the City and the precedent that would be set if 
the City were to pay the costs of this work on private property." 


Continued . . . 
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UNFINISHED BUSINESS (Cont'd) 

Sewer Separation on Private Property (Cont'd) 

MOVED by Aid. Rankin 

THAT option No. 4. in the Board of Administration report 
dated July 26, 1974, be approved. 

AND FURTHER THAT all property owners be given the opportunity 
of paying for the balance of the sewer separation costs on an 
optional basis of financing by the City over a 5, 10 or 15 year period. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt (in amendment) 

THAT the following words be added to the first paragraph of 
Alderman Rankin's motion - "in respect of apartment properties only 
and that commercial and industrial property owners pay the full cost 
of separation on private property" 

FURTHER THAT the last paragraph of Alderman Rankin's motion 
be struck and the following substituted - 

"FURTHER THAT the Director of Finance report back on 
alternative ways and means to assist apartment, 
commercial and industrial owners in financing their 
respective costs regarding sewer separation, to 
include the 5, 10 or 15 year financing proposal." 

- LOST 

(Aid. Bowers, Linnell, Rankin and Volrich opposed) 

A tie- vote resulted and, therefore, the amendment was 
declared LOST. 


Lease Surrender - Standard Oil Co., Ltd., 
570 Carrall Street. 


City Council, on July 23, 1974, after considering a report 
of the Board of Administration on the matter of lease surrender - 
Standard Oil Co., Ltd., - 570 Carrall Street, and after having heard 
a proposal submitted on behalf of Mid East Enterprises Ltd., which 
sub-leases a portion of the premises, deferred consideration of 
the report pending a report back from the Supervisor of Property 
and Insurance, 

Council this day noted a report from the Board of Administration 
dated July 29, 1974, containing further information submitted by 
the Supervisor of Property and Insurance. After due consideration 
it was, 

MOVED by Aid. Linnell 

THAT Mid East Enterprises be permitted to occupy a portion of 
the premises at 570 Carrall Street on a month-to-month basis, at an 
economic rental, until such time as the City requires the site, 

AND FURTHER THAT Mid East Enterprises Ltd., guarantees to 
demolish the building and leave the site in a neat and tidy condition 
when required, and, in this regard, post a bond. 

- CARRIED 

(Aid. Bowers and Volrich opposed) 


The following Unfinished Business items were deferred 
pending the hearing of delegations this afternoon. 

49th Avenue Crosstown Bus . 

Portable Signs . 

Greater Vancouver Convention and Visitors' Bureau 
- Grant Request. 


The Unfinished Business Item concerning Space Requirements 
of Vancouver Police Department was also deferred, pending 
a Report Reference later this day. 
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COMMUNICATIONS OR PETITIONS. 


Neighbourhood Services Association 
Community Development Budget. 

MOVED by Aid. Rankin 

THAT the request of the Neighbourhood Services Association 
to appear as a delegation later this day regarding the Association's 
Community Development Budget, and which is contained in the Joint 
Standing Committee report dated July 25, 1974, be granted. 

- CARRIED UNANIMOUSLY. 


Folkfest '74 

Council noted a letter from Folkfest '74 expressing its 
appreciation to the Council, Engineering Department and Vancouver 
Police Department, as a result of the success of the recent 
Folkfest Week. 

MOVED by Aid. Linnell 

THAT the letter from the Folkfest '74 be received. 

- CARRIED UNANIMOUSLY. 


Vancouver Bach Choir - Grant Request . 

Council noted a letter dated July 18, 1974, from Vancouver 
Bach Choir, requesting a grant equal to rental of the Queen 
Elizabeth Theatre for a performance on Sunday, December 15, 1974 
and a rehearsal the previous day. 

MOVED by Aid. Pendakur 

THAT a grant equal to rental for the Queen Elizabeth Theatre 
at an approximate cost of $450, to the Vancouver Bach Choir, be 
approved . 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY. 


Vancouver Tenants Council . 

Council noted a letter dated July 24, 1974, from the Vancouver 
Tenants Council asking to appear before a full meeting of Council 
at the earliest possible evening session, with regard to the City 
passing a by-law which would establish a Municipal Rent Review 
Bureau . 

MOVED by Aid. Rankin 

THAT the request of the Vancouver Tenants Council to appear 
as a delegation at an evening Council Meeting, be granted and 
arrangements left with the City Clerk. 

- CARRIED UNANIMOUSLY 


BOARD OF ADMINISTRATION. DEPARTMENT AND OTHER REPORTS 

BOARD OF ADMINISTRATION 
REPORT. July 26, 1974. 

Works and Utility Matters, 
July 26, 1974. 

Council considered this report which contains two clauses, 
identified as follows: 

Cl.l. Construction of Storm Sewer on Vernon Drive - 

Adanac to Georgia Street. 
CI. 2. First Aid Supplies. 

Council took action as follows: 
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BOARD OF ADMINISTRATION. DEPARTMENT AND OTHER REPORTS (Cont'd) 

Works and Utility Matters (Cont'd) 

MOVED by Aid. Pendakur 

THAT the recommendations of the Board of Administration 
contained in Clauses 1 and 2 of this report, be approved. 

- CARRIED UNANIMOUSLY. 


Building and Planning Matters 
July 26. 1974. 

Council considered this report which contains two clauses, 
identified as follows: 

Cl.l. Strata Title Application - New Construction 
621 East 6th Avenue, Lot 'C » 

Block 86, D.L.264A Plan 14993, Daon Development 
1050 West Pender Street, Vancouver, B.C. 
CI. 2. Cedar Cottage Neighbourhood Improvement Program 
Site Office, Staffing, R.R.A.P. Administration. 

Council took action as follows: 


Strata Title Application - New Construction 
621 East 6th Avenue, 

Daon Development, 1050 West Pender Street, 
Vancouver. B.C. ( Clause 1) 

MOVED by Aid. Volrich 

THAT the application of Daon Development, under the Strata 
Titles Act re new construction at 621 East 6th Avenue, be 
approved, subject to application of the relevant by-laws. 

- CARRIED UNANIMOUSLY. 

Cedar Cottage Neighbourhood Improvement Program, 

Site Office. Staffing, R.R.A.P. Administration. (Clause 2) 

MOVED by Aid. Marzari 

THAT the recommendations of the Board of Administration 
contained in this clause be approved after changing recommendation 
(b) to read as follows: 

"That the City request C.M.H.C. to administer the R.R.A.P., 
publicise and promote the benefitfpf this program . " 

- CARRIED UNANIMOUSLY. 

(Underlining denotes 
change . ) 


Finance Matters, 
July 26. 1974. 

Council considered this report which contains three clauses, 
identified as follows: 

Cl.l. Alcoholic Hospital. 
CI. 2. Tender Awards. 

CI. 3. Award of Contract for new No. 8 Firehall, 

199 Main Street. Alterations to No. 3. Firehall, 
2800 Quebec Street. 

Council took action as follows: 


Cont 'd. 
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BOARD OF ADMINISTRATION. DEPARTMENT AND OTHER REPORTS (Cont'd) 

Finance Matters (Cont'd ) 

MOVED by Aid. Pendakur 

THAT the recommendation of the Board of Administration contained 
in Clause 1 of this report be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt 

THAT Clause 2 of this report be received for information, and 
the recommendations of the Board of Administration contained in 
Clause 3, be approved. 

- CARRIED UNANIMOUSLY 


Personnel Matters 
July 26. 1974. 

Leave of Absence - Mrs A. Derby, 
Plan Checking Assistant I. 

MOVED by Aid. Pendakur 

THAT leave of absence with pay on October 2, 1974, and 
leave of absence without pay on October 3 and 4, 1974, to permit 
her attendance in Ottawa at a meeting of the Canada Pension 
Plan Advisory Committee, be granted to Mrs A. Derby, Plan Checking 
Assistant I. 

- CARRIED UNANIMOUSLY 


Property Matters 
July 26, 1974. 

Council considered this report which contains two clauses, 
identified as follows: 

Cl.l. Acquisition for Replotting, Lots B & C, Block H, 

District Lot 753, 3243 Findlay Street. 
CI. 2. Strathcona Area - Expropriation of 626 East Pender St. 

Council took action as follows: 

Acquisition for Replotting, 

D.L. 753, 3243 Findlay Street . (Clause 1) 

MOVED by Aid . Pendakur 

THAT the recommendation of the Board of Administration contained 
in this Clause be approved. 


Strathcona Area 

Expropriation of 626 East Pender St. (Clause 2) 

MOVED by Aid. Harcourt 

THAT this matter be referred to Alderman Harcourt to pursue 
the subject further with the Provincial Government in an endeavour 
to make available a Provincial Government- owned lot in the 
Strathcona Area for Mr. Dai Foon Soon, and the Alderman report 
back to Council. 

- CARRIED UNANIMOUSLY. 
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BOARD OF ADMINISTRATION. DEPARTMENT AND OTHER REPORTS (Cont 'd) 


DEPARTMENT GENERAL 
REPORT. July 26, 1974 . 

Works and Utility Matters 
July 26. 1974. 

Underground Traffic Signal Interconnection 
Cable on Homer Street from Robson to 
Hastings Street. 

MOVED by Aid. Volrich 

THAT the recommendation of the City Engineer contained in 
this report be approved. 

- CARRIED UNANIMOUSLY 


Building and Planning 
Matters. July 26, 1974 . 

Council considered this report which contains seven clauses, 
identified as follows: 

Cl.l. Urban Renewal Funds - Strathcona, Britannia, 

Gastown and Chinatown. 
CI. 2. Rezoning Application. S/E East Broadway between 

Woodland and Commercial Drives (1636 East Broadway) 

Lot 13, Block 161, D.L. 264-A. 
CI. 3. Rezoning Application. North Side of S.E. Marine Drive 

between Eraser Street and Poplar Street. Lot G. 

Subdivision of Lots 13 - 15 and D - F, of E, 

Block 30, D.L. 313. 
CI. 4. Rezoning Application. North-east Corner of Semlin 

and Triumph, Lot 16, Block 26, D.L. 184 
CI. 5. Development Permit Application No. 57887 

515 West Hastings Street, (Vancouver Square) 
CI. 6. Rezoning Application. West Side Cambie Street 

(7500 Block) Lot 50, Except West 7 Feet of Centre 

Portion of D.L. 323. 
CI. 7. Britannia Community Services Centre Building Contract. 

Council took action as follows: 


Urban Renewal Funds - Strathcona, 
Britannia, Gastown and Chinatown . (Clause 1) 

MOVED by Aid. Volrich 

THAT the recommendations of the Director of Planning, 
contained in this clause, be approved. 

- tabled 


MOVED by Aid. Harcourt 

THAT this clause be tabled until the next regular meeting 
of Council and, in the meantime, the Director of Planning discuss 
the matter with the Strathcona Owners and Tenailts Association 
including the Strathcona Rehabilitation Committee and report 
back, particularly with regard to a proposed expansion of the 
Community Centre. 

AND FURTHER THAT the organizations appear before Council 
as a delegation on this matter if they so desire. 


- CARRIED UNANIMOUSLY 
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At this point in the proceedings Alderman Gibson was 
of the opinion that permission of Council should be 
granted with respect to the recording of the proceed- 
ings by Cooperative Radio, who had this day been 
recording the proceedings on a trial basis. 

MOVED by Aid. Gibson 

THAT permission be granted to Cooperative Radio to record 
the proceedings of this meeting of Council. 

- CARRIED 

(Alderman Pendakur opposed) 

Council recessed at 10.45 a.m. and, after an 'In Camera' 
meeting the the Mayor's office, reconvened in the Council 
Chamber at 11.15 a.m. 

DEPARTMENT GENERAL 

REPORT. July 26 . 1974(Cont 'd) 


Building and Planning Matters 
July 26, 1974. (Cont'd) 

Clauses 2, 3 and 6. 

MOVED by Aid. Harcourt 

THAT the delegation requests contained in these three 
clauses be granted. 

- CARRIED UNANIMOUSLY 


Rezoning Application 

North-east Corner of Semlin and Triumph 
Lot 16, Block 26, D.L. 184 (Clause 4) 

MOVED by Aid. Volrich 

THAT the recommendation of the Director of Planning 
contained in this clause, be approved. 

- CARRIED UNANIMOUSLY 


Development Permit Application No. 57887 
515 West Hastings Strefet (Vancouver Square) 
(Clause 5) 


MOVED by Aid. Marzari 

THAT this application be not approved and the developer 
be asked to submit a new Development Permit Application. 

- LOST 

(Aldermen Bowers, Gibson, Harcourt, Linnell, 

Pendakur, Rankin and Volrich opposed) 

MOVED by Aid. Pendakur 

THAT the recommendation of the Director of Planning 
contained in this clause, be approved. 

- CARRIED 

(Alderman Marzari opposed) 


Britannia Community Services Centre 
Building Contract (Clause 7) 

MOVED by Aid. Linnell 

THAT the recommendation of the Director of Planning 
contained in this clause, be approved. 

- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION. DEPARTMENT AND OTHER REPORTS (Cont 'd) 

Fire and Traffic 
Matters, July 26. 1974 , 

Council considered this report which contains two clauses, 
identified as follows: 

Cl.l. Street Closures in Gastown to Accommodate 

a Bicycle Race. 
CI. 2. Traffic Arrangements During Construction of 

Hudson Street Bridge. 

Council took action as follows: 

Street Closures in Gastown to 
Accommodate a Bicycle Race (Clause 1) 

MOVED by Aid. Rankin 

THAT the request of the Gastown Merchants Association 
for street closures in Gastown to accommodate a bicycle race 
as set out in this clause, be approved subject to the following 
conditions proposed by the City Engineer: 

A. The applicant enter into an arrangement satisfactory 
to the Director of Legal Services indemnifying the 
City against all claims that may arise from the 
proposed closure. Such indemnity to be in the form 
of Insurance in which the City of Vancouver is named 
insured . 

B. The cost of temporary traffic controls be borne by 
the applicant. 

C. The cost of any street cleaning required over and 
above normal street cleaning be borne by the 
applicant . 

- CARRIED UNANIMOUSLY 


Traffic Arrangements During Construction 
of Hudson Street Bridge. (Clause 2) 

MOVED by Aid. Pendakur 

THAT the recommendations of the City Engineer contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY. 


Finance Matters 
July 26. 1974. 

D.A.Brown, Claim No. 15097 

MOVED by Aid. Rankin 

THAT the recommendation of the Director of Legal Services 
contained in this report, be approved 

- CARRIED UNANIMOUSLY 


Board of Administration, June 19, 1970 
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(WORKS - 5) 


6. Permission to Use a Portable 
Organ on City Streets 

The City Engineer reports as follows: 

"In a letter dated April 21, 1970, Mr. A. Lever of Lever 
Antiques, requests permission for an organ grinder to grind 
out old style music on the streets of Vancouver. 

They propose to use a 100 year old Spanish Barrel organ that 
is mounted on a three-wheel dolly. The overall dimensions 
of this device will be 4 ft. 6 inches long, 2 ft. wide and 
4 ft. high. It will be propelled around the Downtown area 
by a grinder. It is not their intention to stop in any 
one place for a prolonged period of time. Although this 
is not strictly an advertising device it will bear a 12 inch 
X 16 inch card on the back with the name and address. Lever 
Antiques, 771 Dunsmuir Street. 

This request is similar in nature to the request from Adrian 
Stott in September, 1969. Mr. Stott requested permission 
for a group of local musicians to perform as buskers on City 
streets and was granted permission on a trial basis. 

The Police do not foresee any problem from a traffic stand- 
point if the organ and grinder stay on the sidewalk and they 
do not, as they suggest, stay in one place for a prolonged 
period of time. 

Since this proposal requires Council approval under Sections 
67 and 69 of the Street and Traffic By-law, this report is 
submitted for Council Consideration. 

In considering this matter Council should be aware that an 
activity of this nature has never been carried on in 
Vancouver and, therefore, it is impossible to foresee every 
situation which might arise. We therefore suggest if 
approval is granted that it be on a trial basis for a period 
of three months." 

Your Board 

submits the matter to Council for CONSIDERATION. 


FOR AD0?T10:J see i>k(Zx^)10ljll&Jl°^y^'^ 
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BOARD OF ADMINISTRATION. DEPARTMENT AND OTHER REPORTS (Cont 


C. Special Report from City 

Planning Department. July 26, 1974 . 

Future Scenarios for Downtown Vancouver . 

It was agreed to defer consideration of this report 
pending a Report Reference later this day. 


D. Business Licence Suspension - 
1833 Victoria Diversion 


The Council considered the following report from the 
Chief License Inspector: 


"At 1833 Victoria Diversion, a bottle depot is uixler licence to Mr. R.E. 

Admiral (#2^069). The City Engineer advises that in the operation of this business, 
numerous City By-laws have been broken, and continue to be broken, after repeated 
warnings from both our inspectors and the Police. The following infractions have 
been brotight to the operator's attention, but continue to persist: 

a) use of unlicenced fork-lift on City lane and boulevard, 

b) use of the boulevard for storage of, and sorting of beer bottles - 
often for a distance of 20 feet from the property line, 

c) use of the boulevard for unloading light delivery vehicles in a 
location where there is no constructed crossing, thereby breaking 
down the adjoining curbing. 

Because this operation was broiight to your officials' attention by citizens' 
complaints in the summer of 1972, and more recently by separate memos from both 
Mayor Phillips and Alderman Rankin, and because the operation has persisted in 
ignoring requests to comply with the law, an inspector was assigned to take 
photographs of the violations and method of operation on Friday, July 26, 1974. 
When he was taking photos at 5:00 p.m. on that date, he was approached by one of 
the employees of the bottle depoto An altercation took place, as a result of which 
assault charges have been laid by the City employee. 

In view of the foregoing, the City Engineer requests that Mr. Admiral's licence 
be cancelled and the Chief Licence Inspector RECOMMENDS that Mr. Admiral show cause 
why his business licence should not be cancelled." 


MOVED by Aid. Rankin 

THAT the recommendation of the Chief License Inspector 
contained in this report, be approved. 


- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

I. Report of Standing Conunittee 
on Community Development, 
July 16, 1974 


Rezoning Application - N/S East 
11th Avenue between Commercial 
and Victoria (Clause 1) 


MOVED by Aid. Volrich, 

THAT the resolution of the Committee contained in this Clause 
be received for information. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Rankin, 

THAT the applicants be advised that Council is not in favour 
of rezoning the area involved and, therefore, their rezoning 
application be not sent to a Public Hearing. 

(tabled) 


MOVED by Aid. Linnell, 

THAT the foregoing motion by Alderman Rankin be tabled pending 
a further report on this matter from the Standing Committee on 
Community Development. 

- CARRIED 


(Alderman Rankin opposed) 

II. Report of Standing Committee 

on Finance and Administration, 
July 18, 1974 

The Council considered this report of the Conunittee which 
contains three clauses identified as follows: 


CI. 1: Review of the 1976-1980 Five Year Plan 
Submissions 

CI. 2: Request for Allocation of Funds in the 
1976-80 Five Year Plan for Access to 
the Fraser River 

CI. 3: Toward Pay-As-You-Go Capital Financing 

The Council took action as follows: 


MOVED by Aid. Volrich, 

THAT Clauses 1 to 3 inclusive contained in this report be 
received for information. 

- CARRIED UNANIMOUSLY 


III. Joint Report of Standing Committees 
on Community Development, Finance & 
Administration and Social Services, 
July 25, 1974 

Future Funding - Neighbourhood Services 
Association Community Development Depart- 
ment and Citizen Groups (Clause 1) 

Council agreed to defer consideration of this matter pending 
the hearing of a delegation later this day. 


G.V.R.D. Matters 


Alderman Gibson requested that the Council representatives on 
the G.V.R.D. urge the Regional District Board to oppose a develop- 
ment proposal affecting Bowen Island, as he was of the opinion 
that normal procedures were being 'short circuited'. 
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COMMITTEE OF THE WHOLE 

MOVED by Aid. Linnell , 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Linnell, 
SECONDED by Aid. Gibson, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 

BY-LAWS 

1. BY-LAW TO AMEND BY-LAW NO. 4450, 
BEING THE LICENSE BY-LAW (To 
impose a fee of between $144,00 
- $252.00 on all live-aboard 
boats within the City) 

MOVED by Aid. Pendakur , 
SECONDED by Aid. Linnell, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments , it was 

MOVED by Aid. Pendakur, 
SECONDED by Aid. Linnell, 

THAT the By-law be given second and third readings and the 

Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

2. BY-LAW TO PROVIDE FOR THE CASTING 
OF VOTES BY HOSPITAL PATIENTS 

MOVED by Aid. Volrich, 
SECONDED by Aid. Linnell, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Volrich, 
SECONDED by Aid. Linnell, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 


- CARRIED UNANIMOUSLY 
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MOTIONS 

1. Cleaning Sidewalks in 
Commercial Areas 


The following Notice of Motion was submitted by Alderman 
Massey at the Council meeting on July 23, 1974, and was seconded 
this day by Alderman Linnell, 

MOVED by Aid. Massey, 
SECONDED by Aid. Linnell, 

THAT WHEREAS the City incurs great cost cleaning the 
boulevards and sidewalks abutting private property in commercial 
areas ; 

AND WHEREAS the commercial property owners are to a large 
extent the beneficiaries of this work; 

THEREFORE BE IT RESOLVED THAT the Council intends to seek a 
Charter amendment which would make it the responsibility of the 
commercial property owner to maintain in a fit state of cleanliness 
his abutting section of sidewalk and boulevard and instructs the 
Director of Legal Services and the City Engineer to report back 
on the feasibility of this proposed Charter amendment. 

(tabled) 

MOVED by Aid. Rankin, 
SECONDED by Aid. Linnell, 

THAT the foregoing motion be tabled until Alderman Massey 
returns from Leave of Absence. 

- CARRIED UNANIMOUSLY 

2. Leave of Absence: 
Alderman Massey 

MOVED by Aid. Linnell, 
SECONDED by Aid. Marzari, 

THAT, as requested. Leave of Absence be granted to Alderman 
Massey from July 30, 1974, to August 13, 1974, inclusive. 

- CARRIED UNANIMOUSLY 


The Council recessed at approximately 11:40 a.m. to reconvene 
in the Council Chamber at 2:00 p.m. 


The Council reconvened in the Council Chamber at approximately 
2:00 p.m., with Mayor Phillips in the Chair and the following 
members present: 

PRESENT : Mayor Phillips 

Aldermen Bowers, Gibson, Harcourt , Hardwick , 
Linnell, Marzari, Pendakur, Rankin, 
and Volrich 

ABSENT: Alderman Massey (Leave of Absence) 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Bowers, 
SECONDED by Aid. Pendakur, 

THAT the Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 


- CARRIED UNANIMOUSLY 
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DELEGATIONS AND UNFINISHED BUSINESS 

49th Avenue Crosstown Bus 

Council on July 23, 1974, agreed to hear a delegation from 
the Marpole-Oakridge Area Council on the matter of the proposed 
east-west bus service along 49th Avenue. Council at that time 
noted a memorandum from the Mayor dated July 4, 1974, advising 
that the Provincial Government had agreed to a crosstown bus 
route . 


Mr. E.J. Ruddell addressed the Council and filed a brief in 
which reference was made to a petition with 24,770 signatures 
from residents in the Marpole, Sunset, Fraserview-Champlain and 
U.B.C. areas. The petition was filed with the City Clerk this 
day. The brief submitted by the delegation proposed a specific 
route and asked the Council "to take whatever steps it can to have 
the proposed bus service inaugurated". 

MOVED by Aid. Pendakur, 

THAT City Council endorse in principle the 49th Avenue bus 
route proposed by the organization and request the Minister of 
Municipal Affairs to implement the service as soon as possible; 

(not put) 

FURTHER THAT the petition submitted by the organization be 
forwarded to the Minister. 

(see below) 

MOVED by Aid. Hardwick, 

THAT the request of the organization, i.e., for a direct 
crosstown bus service on 49th Avenue (U.B.C. via Marine Drive to 
41st Avenue and Dunbar Street, Dunbar Street, Marine Drive, 49th 
Avenue, Kerr Street, 54th Avenue, Type Street, 49th Avenue, 
Imperial, Nelson, Kingsway and return), be referred to the City 
Engineer for detailed information by way of a report reference; 

FURTHER THAT the second part of Alderman Pendakur ' s motion 
be approved, i.e., that the petition submitted by the organization 
be forwarded to the Minister. 

- CARRIED UNANIMOUSLY 

Portable Signs 

As agreed to by Council at its meeting on July 23, 1974, a 
delegation was heard from Mr. David P. Yanor on the matter of the 
portable sign section of the Sign By-law. Mr. Yanor submitted a 
brief and requested that certain proposals detailed in his brief 
be included in the Sign Control By-law under Section 6. 

MOVED by Aid. Pendakur, 

THAT the foregoing submission be referred to the Waterfront 
and Environment Committee for consideration and recommendation 
in respect of Mr. Yanor 's request to incorporate his proposals 
in the Sign By-law. 

- CARRIED UNANIMOUSLY 


Greater Vancouver Convention and 
Visitors' Bureau; Grant Appeal 

As agreed to by Council at its meeting on July 23, 1974, 
Mr. John E. Hoegg addressed Council appealing the City's civic 
grant request of $100,000 approved earlier this year. Mr. Hoegg 
referred to his brief which had been circulated to Council 
previously requesting an additional $50,000 and certain other 
proposals . 

MOVED by Aid. Linnell, 

THAT an additional grant of $50,000 to the Greater Vancouver 
Convention and Visitors' Bureau be approved. 

- LOST 


(Aldermen Bowers, Harcourt, Hardwick, Marzari , Pendakur, 
Rankin and Mayor Phillips opposed) 


Regular Council, July 30, 1974 

DELEGATIONS AND UNFINISHED BUSINESS (cont'd) 

Greater Vancouver Convention and 
Visitors' Bureau: Grant Appeal 
(continued) 


MOVED by Aid. Bowers, 

THAT an additional grant of $25,000 to the Greater Vancouver 
Convention and Visitors' Bureau be approved. 

- LOST NOT HAVING RECEIVED 
THE REQUIRED MAJORITY 

(Aldermen Hardwick, Marzari and Rankin opposed) 

DELEGATIONS AND REPORTS 

III. Joint Report of Standing Committees 
on Community Development, Finance & 
Administration and Social Services, 
July 25, 1974 

Future Funding - Neighbourhood Services 
Association Community Development 
Department and Citizen Groups (Clause 1) 

Council heard representation from the Neighbourhood Services 
Association speaking in support of its request as contained in Clause 
1 of this report, which had been deferred earlier this day. 

Mr. Ken Leitch, Miss Cindy Walter and Mr. Richard Clarke 
expressed their views with respect to services being carried out 
by the Association. 

MOVED by Aid. Volrich, 

THAT the City continue funding the Neighbourhood Services 
Association - Community Development Department until December 31, 
1974, by providing an additional grant of $6,500. 

- LOST 

(Aldermen Bowers, Hardwick, Linnell, Rankin and Mayor 
Phillips opposed) 

A tie voted resulted and therefore the motion was declared lost. 

MOVED by Aid. Volrich, 

THAT recommendation ( b) of the Committee contained in this 
Clause be approved. 

- CARRIED BY THE 
REQUIRED MAJORITY 

(Aldermen Bowers and Linnell opposed) 

MOVED by Aid. Volrich, 

THAT recommendation (c) of the Committee contained in this 
Clause be approved after amendment as follows: 

"THAT financial assistance as requested by citizens groups 
be submitted to Council through the Standing Committee of 
Council on Community Development on the following basis: 

(i) To assist citizens to organize themselves around 
specific neighbourhood and community issues and 
neighbourhood projects 

(ii) To assist citizen groups to obtain and use expert 
technical and professional advice on how best to 
achieve the results they desire." 

- CARRIED 

(Alderman Marzari opposed) 

cont ' d . . . . 
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DELEGATIONS AND REPORTS (cont'd) 


Future Funding - Neighbourhood Services 
Association Community Development 
Department and Citizen Groups (Clause 1) 
(continued) 


MOVED by Aid. Volrich, 

THAT recommendation (d) of the Committee contained in this 
Clause be approved. 

- CARRIED 

(Aldermen Gibson and Marzari opposed) 

MOVED by Aid. Volrich, 

THAT recommendation (e) contained in this Clause be received 
for information. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Volrich, 

THAT this matter of the Neighbourhood Services Association be 
referred to the Community Development Committee to: 

(a) carry out an evaluation of the effectiveness and 
usefulness of past and present community development 
activities carried out under N.S.A., and the future 
role and relationship as between Council and N.S.A. 
in the area of community development work; 

(b) present recommendations as to the extent to which 
N.S.A. should continue to be funded for community 
development programs; 

(c) as part of any new arrangement, to establish a procedure 
of periodic reporting to the Community Development 
Committee as to the state and progress of these programs. 

- CARRIED UNANIMOUSLY 

REPORT REFERENCE AND UNFINISHED BUSINESS 

Space Requirements of Vancouver 
Police Department 

Council on July 23, 1974, when considering a report from the 
Clients' Committee re Space Requirements of the Vancouver Police 
Department, agreed to consider a report from Graham Brawn & 
Associates Ltd., the Consultants. Pursuant thereto, Mr. Brawn 
addressed the Council and gave further explanation to his report 
headed "Vancouver City Police - Interim Accommodation Needs, 
Headquarters and District 1 and 2". 

The Chief Constable also addressed Council and answered 
questions on the subject. 

MOVED by Aid. Bowers, 

THAT Option 5 as contained in the submission from Graham Brawn 
& Associates Ltd., and referred to on pages 9 and 11, be approved, 
with the funds being appropriated from the proceeds of the sale of 
the new court building. 

- CARRIED 

(Alderman Linnell opposed) 

MOVED by Aid. Bowers, 

THAT Council recognizes the need for improved parking for the 
Public Safety Building and therefore request the Board of Admini- 
stration to report, in consultation with Graham Brawn & Associates 
Ltd., and Departments concerned, on the whole parking situation, 
such report to include consideration of the use of the vacant site 
behind the Public Safety Building with an ultimate conversion to 
office space if required. 

- CARRIED UNANIMOUSLY 
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Transit Matters: Meeting with 
Minister of Municipal Affairs 

At this point in the proceedings, the Mayor reported orally as 
a result of a meeting held this day between Mr. Lorimer, Transit 
Bureau, Regional District representatives. Alderman Hardwick and 
himself . 

The Mayor outlined two interim transit proposals which had been 
presented by the Minister and which the Mayor advised that both he 
and Alderman Hardwick had expressed their disapproval. The Mayor 
advised that he had reminded Mr. Lorimer and the Transit Bureau of 
the Council's desire to have a subway system downtown and not a 
surface railway system. 

The Mayor advised that a further meeting between the Council's 
Special Committee on Transit, the Minister and the Transit Bureau 
has been scheduled for Wednesday, September 4, 1974. 


REPORT REFERENCE AND REPORTS (cont'd) 

Future Scenarios for 
Downtown Vancouver 

Council considered the following report of the Director of 
Planning dated July 26, 1974, regarding future scenarios for 
Downtown Vancouver : 

"At the Civic Development Committee meeting on July 11, 1974, the Downtown 
Study Team presented a progress report on work to date. The critical 
importance of the assumptions on future growth rates to development regu- 
lations and to transportation planning was discussed. 

On the suggestion of the Chairman, the Committee agreed that the question 
of future scenarios for Downtown Vancouver was of such importance that 
draft material extracted from the Study Team's forthcoming report should 
be circulated for information to all members of Council. 

Accordingly a draft chapter from the Downtown Study entitled "Future 
Scenarios for Downtown Vancouver" is attached herewith for information of 
Council. Informal cormients of members of Council will be welcomed, and 
should be directed either to the Civic Development Committee or directly 
to Mr. Gerald Davis, the City's consultant on Downtown planning. 

It should be noted that the subject matter of future growth of the 
Downtown is of direct concern to the G.V.R.D. which has the Livable 
Region Plan under preparation. 

A letter dated July 18, 1974 (copy attached) has been received from the 
G.V.R.D. notifying the City of a G.V.R.D. Board resolution adopted on 
May 29, 1974 as follows: 

'Request the City of Vancouver to estimate the amount of development 
it wishes to proceed with in the Downtown and Broadway areas; what 
amount it is prepared to see diverted to Regional Town Centres; and 
what means it would employ to assist in accomplishing this diversion.' 

The letter requests that the City, preferably the Council rather than 
staff, supply the information requested by August 22, 1974. 

Since neither the final Downtown Study nor the forthcoming Planning Depart- 
ment report on central Broadway rezoning will be in Council's hands before 
September, a letter will be sent to to the G.V.R.D. informing them that 
Council cannot review these questions by the requested date. In the mean- 
time, staff liaison with the G.V.R.D. Planning Department is being maintained 
on the question of central area growth and decentralization. 

These items are forwarded for the INFORMATION of Council. " 

Mr. Gerald Davies representing the Downtown Study Team gave an 
explanation of the Team's draft submission appended to the Director 
of Planning' s report, and referred to scenarios (a), (b) , (c) , (d) 
and (e) outlined in the report advising that the Study Team has a 
preference for scenario (c) . 


cont ' d . 
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REPORT REFERENCE AND REPORTS (cont'd) 


Future Scenarios for Downtown 
Vancouver (continued) 


MOVED by Aid. Hardwick, 

THAT the report of the Director of Planning be received and 
forwarded to the Greater Vancouver Regional District and the 
Regional District be advised that Council's preference at this time 
is scenario (c) as contained in the Downtown Study Team's draft 
submission . 


MOVED by Aid. Linnell, 
SECONDED by Aid. Hardwick, 

THAT the report of the Committee of the Whole be adopted. 


- CARRIED 


(Aldermen Harcourt and Pendakur opposed) 


COMMITTEE OF THE WHOLE 


MOVED by Aid. Linnell, 

THAT the Committee of the Whole rise and report. 


- CARRIED UNANIMOUSLY 


- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 5:30 p.m. 


* * * * * 


The foregoing are Minutes of the Regular Council meeting of 
July 30, 1974, adopted on August 13, 1974. 



MAYOR 



CITY CLERK 
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WORKS & UTILITY MATTERS 


CITY ENGINEER'S REPORT 


RECOMMENDATIONS : 


1. 


Construction of Storm Sewer on Vernon Drive 
- Adanac to Georgia Street 


The Acting City Engineer reports as follows: 

"The present sewer on Vemon Drive, from Adanac to Georgia Street, is inadequate 
in size to handle the storm runoff. A new sewer should be constructed to handle the 
storm runoff and to complete the twin sewer system in the area. 

The estimated cost for this sewer construction is $15,000. 

I RECOMMEND that $15,000 be appropriated from Sewer Capital Account 118/7913, 
'C.N.R. False Creek Flats Contributions', so that this sewer on Vemon Drive may 
be constructed. These C.N.R. contributions are for projects which have already 
been completed as part of the 1972 False Creek Flats Agreement using Sewer Capital 
Funds." 

Your Board RECOMMENDS that the foregoing be approved. 


2 . First Aid Supplies 


The Acting City Engineer reports as follows: 

"The Workmen's Compensation Board has recently introduced new regulations 
covering First Aid service in industry in the province. The overall effect is 
an increase in the amount of service which we must provide. A review of our 
obligation in this regard shows that we will have to supply 200 additional first 
aid kits and re-stock our existing first aid kits in the field, for a total cost 
of $^, 000. 00. 

This expense was not anticipated in the preparation of the budget and it will 
be necessary to provide additional funds. 

I RECOMMEND tnat $4., 000. 00 be appropriated from contingency reserve and 
credited to Account 8008/94-5, 'First Aid Supplies and Services', to cover the 
supply of additional first aid kits." 

Your Board RECOMMENDS the foregoing be approved. 


FOR coma kCAon see page(s) 


Board of Administration, June 19, 1970 


BUILDING AND PLANNING MATTERS 

RECOMMENDATIONS 

1. Fraserview Killarney Area Council 
re Southeast Sector Development 

The Director of Planning reports as follows: 

"A letter addressed to His Worship the Mayor and Members of City 
Council was received from the Fraserview-Killarney Area Council 
asking Council to examine the conditions of development for the 
Southeast Sector and substitute the following: 

(a) town house units in Areas B, D, E and F be sold for 
development under Strata Titles Act 

(b) the regulations be reviewed for the two 6.6 acre garden 
apartment and town house sites in Area A to provide a 
greater percentage of open space 

(c) that a landscape buffer be provided between the 
development of town house, senior citizen, and 
garden apartment sites and existing single-family 
homes on Kerr and Tyne Streets 

(d) that the densities outlined in the May, 1968 Southeast 
Sector report be maintained for sites in Areas B, C, 
D, E and F. 

Comments on Proposals 

A. In June, 1968 Council made a decision with respect to the 
type of management for multiple housing sites in Areas A and 
C. The Area Council is suggestina that City Council in 
considering types of development and management in the 
remaining areas (B, D, E and F) of the Southeast Sector 
consider only private ownership of town house dwelling units. 

B. The Area Council is concerned that the regulations proposed 
for the two 6.6 acre sites for garden apartments and town 
houses will not provide sufficient amenity and open space. 

Although not expressed in their letter, their principal con- 
cern is that the proposed regulations will result in a repeat 
of the internal and particularly external appearance of the 
Killarney Gardens development on the west side of Kerr Street. 
City officials are aware of the problems encountered with the 
Killarney Gardens development and will take account of the 
concerns of the residents of the area with respect to this 
aspect of design. 

C. The AreaCouncil ' s concern with respect to landscaped set- 
backs and buffering of low density multiple housing froin 
existing residents have been noted and will be considered in 
design reviews of development permit applications for the 
subject sites. 

D. The densities proposed for the town house sites in Areas B, 
C, D, E and F was F.S.R. 0.5 for large sites and F.S.R. 
0.45 for longitudinal sites. These densities will permit 
approximately 12-16 units per acre (based on 1,200-1,600 
square foot units) . These densities are within the standards 
recommended bv the American Society of Planning Officials 
(ASPO) and the Urban Land Institute. 


cont ' d 
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BUILDING & PLANNING MATTERS 

CONSIDERATION 

1. Strata Title Application - New Construction 
621 East 6th Avenue, Lot 'C 
Block S6, D.L. 264A, Plan 14993 
Daon Development, 1050 West Pender Street, 
Vancouver, B.C. 


The Director of Planning and the Director of Finance report 
as follows: 


"In accordance with the City's current regulations 
governing the approval of Strata Title Applications 
for new buildings, an application has been received 
from DAON Development Corporation, for approval of 
a Strata Plan for a new (3) three storey with two 
levels of underground parking, wood frame apartment 
building containing 47 dwelling units at 621 East 
6th Avenue . " 

N.R.: See appendix "A" for site plan. 
Section 1 (2) - Financing 

The Director of Finance has reviewed the prospectus with regard 
to the financing information and finds the following: 

Subsection (a) - The true interest on financing 

First Mortgages in the amount not to exceed 90% of the 
appraisal price may be arranged through the Bank of 
Montreal, Main Branch, Bentall Centre, at current 
interest rates for a five-year term and a 25-year 
amortization period. Purchasers may arrange their own 
financing at no extra cost. 

Second Mort g ages of up to $5,000 are available to those 
who qualify from the Government of British Columbia. 
The mortgages are insured by the Mortgage Insurance 
Company of Canada at 1% of the mortgage amount. 

Subsection (b) - Any bonusing of financing 

There is no bonusing of financing. 

Subsection (c) - Details of a management contract and 
monthly services 

A Management Contract for one year between D.D.L. 
Management Ltd. (a wholly owned subsidiary of DAON 
Development Corporation) and the Strata Corporation 
will be entered into. 

Under the Strata Titles Act, a Management Contract may 
be terminated on 90 days' notice, at the option of the 
owners. Management Fee will be $8.00 per unit, per 
month. D.D.L. Management Ltd. will be responsible to 
the Strata Corporation for the operations and maintenance 
of the common areas of the Strata Corporation. 


Monthly Service s : 

1 - Bedroom approximately $41.4 per month 

1 1/2 - Bedroom approximately $48.90 per month 

2 - Bedroom approximately $54.25 per month 
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Clause #1 continued ; 

Included in the above are salaries for Resident Care- 
taker, cost of carrying his suite. Fuel, Electricity 
for Common Areas, Insurance, Management Fee, Water, 
Sewer, Garbage removal. Allowance for Repairs and 
Maintenance fees will commence November 1, 1974. All 
normal operating costs up to that time will be 
absolved by DAON. 

There is no reserve, but each owner shall pay $100.00 
fee when purchasing his unit, which will be credited to 
the Strata Corporation Reserve Fund. This Reserve Fund 
will be placed in an interest-bearing bank account, to 
be used at the discretion of the Strata Corporation 
owners . 

Subsection (d) Taxes and other costs . 

1 - Bedroom approximately $450.00 gross 

1 1/2 - Bedroom approximately $500.00 gross 

2 - Bedroom approximately $550.00 gross 

The Provincial Government provides the Home Owner's 
Grant of $200.00 to owners who reside in the Strata 
unit as their primary residence, as well as the School 
Tax Removal and Resource Fund Grant in the amounts of 
$30.00 to $40.00. Resident owners, 65 years of age or 
older, may qualify for an additional Home Owner's Grant 
of $50.00. The total amount of the applicable Grants 
would be deducted from the estimated gross taxes ror 
those who qualify. 

Other than the monthly servicing costs and property 
taxes referred to above there are no other charges that 
DAON is aware of. 

Subsection (e) - Shared Facilities and Common Areas . 

The Director of Planning has examined the prospectus 
and plans and finds the following: 

(a) Laundry and storage The Laundry Room and the 
Locker Room are provided for the use of the 
Strata Corporation owners. One locker will be 
assigned to each owner. 

(b) Parking There are 62 parking stalls included 
in the underground lot. One stall is assigned 
to each purchaser for his exclusive use. The 
remaining stalls may be used for guest parking 
at the discretion and vote of the Strata Lot owners,. 


(c) nnlconio s ^in d patios Diilconics and patios <ire parL 
of Llie common area and not part of the individual 
strata lots. Each strata lot owner will have the 
exclusive use of the adjacent balcony or patio. 

The prospectus states that the copy of the proposed 
By-Laws will be available for inspection on request. 

Section 1 (3) - Quality of Construction 

The City Building Inspector advises that he is in 
receipt of a letter from Mr. I. Cohen, Architect, 
of DAON Corporation, advising that he is inspecting 
the project to ensure that the building compares 
favourably with the quality control requirements 
as contained in the Canadian Code for Residential 
Construction. 
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(BUILDING - 


Mr. Cohen undertakes also to provide a certificate 
of compliance when the project is completed. This 
appears to be a reasonable ground for approval of 
this project with reference to Section 1 (3) of 
the Council policy. 

Your Board recommends that the foregoing report of the 
Director of Planning and the Director of Finance be 
submitted for CONSIDERATION of Coimcil. 


RECOMMENDATION 


2, Cedar Cottage Neighbourhood Improvement Program 
Site Office, Staffing, R.R.A.P. Administration 

The Director of Planning reports as follows: 

"On June 25, 1974, Council designated all of Kitsilano and a portion of 
Cedar Cottage as Neighbourhood Improvement areas for 1974, and requested 
senior government approval and contributions towards the costs of planning 
the Neighbourhood Improvement Programs. This approval was received on 
July 17, 1974. The matter of accommodation and stenographic help for the 
Cedar Cottage program was referred to the Board of Administration. 

A. Background 

On June 27, 1974, a public meeting was held in Cedar Cottage initiating 
the Neighbourhood Improvement and Residential Rehabilitation Assistance 
Programs in that area. At this meeting, volunteers came to serve on an 
ad hoc Citizens' Advisory Committee (see Appendix I). This Committee is 
made up of representatives of various area groups and individuals. The 
Planning Department believes it represents a good cross section of the 
Neighbourhood Improvement Program community. The first meeting of this 
Committee was held on July 10. 

The role of this Committee is to generate ideas; test out feasibility; 
select a semi-final list of priorities which would be presented as recom- 
mendations to the community at public meetings set for September II and 
October 2. A final project list by the community and staff would be recom- 
mended to Counci I . 

It was also determined that the Committee would be open-ended, and would 
disband upon the formation of a permanent Citizens' Committee that would 
deal with Neighbourhood Improvement Programs and possible Local Area Planning 
activity. 

With the formation of this Advisory Committee, the Neighbourhood Improvement 
Program planning process has begun in earnest in Cedar Cottage, and Council 
is asked to endorse the process as described. 

B., Neighbourhood Improvement Program 

The Neighbourhood Improvement Program is intended to improve the overall 
character of a neighbourhood by upgrading soci a I /recreat iona I amenities and 
engineering services, removing non-conforming uses, and providing funds for 
land acquisition for housing and community facilities. The Planning Depart- 
ment intends to work with the Advisory Committee in determining the greatest 
priorities for improvement in the area, to help in determining the feasibilit' 
to the proposed projects and to initiate public discussion leading towards a 
final decision. 
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C. Residential Rehabilitation Assistance Program 

One of the primary aims of the Neighbourhood Improvement Program is the 
rehabilitation of housing through the Residential Rehabilitation Assistance 
Program. Whereas N.i.P. deals with the physical services in a neighbourhood, 
R.R.A.P. deals specifically with the housing stock. Although it was the 

original intention to have both N.I.P. and R.R.A.P. programs administered 
by the municipality, it has become clear that few municipalities, inclu- 
ding Vancouver, have the staff resources or experience to administer such 
a program. Since R.R.A.P. is a wholly federal program which is in effect 
a loan program similar to other N.H.A. programs, it would facilitate the 
R.R.A.P. aspect of Neighbourhood Improvement if it were administered by 
the C.M.H.C., consulting with the City N.I.P. staff as required. Repre- 
sentatives of C.M.H.C.in Vancouver have agreed, subject to a formal re- 
quest from the City. 


■Q^ Site Office 

The purpose of the Site Office is to house personnel of the Planning 
Department and Central Mortgage and Housing Corporation, providing a 
base in the area from which the two programs can be directed and informa- 
tion to local residents be made available. C.M.H.C. has already begun to 
entertain a number of R.R.A.P. applications from the Cedar Cottage area 
and is prepared to locatestaff to deal with these applications in an area 
office when one is ready. 

Locating the Site Office in the Grandview Community Centre has been con- 
sidered. The intention here would be to share stenographic and telephone 
services already present at the Community Centre and to use existing City 
property. However a survey of the Centre's facilities showed that no ade- 
quate space could be easily made available immediately. A survey of the 
general area found a number of suitable sites at reasonable rents that would 
be available immediately and the Property and Insurance Division has made 
verbal arrangements with the owners of property at 3378 Findlay Street for 
1200 sq.ft. at $250 per month ($2.45 per sq.ft. per year). 

All furniture for this office is to be supplied on loan from the City's 
Central Stores. The R.R.A.P. (C.M.H.C.) would contribute to the renting 
of this Site Office according to the amount of space required. 

It is anticipated that the full time services of a clerk-typist would be 
required to serve the two programs (reports, letters, memos, minutes, etc. 
for N.I.P.; letters and applications for R.R.A.P.). Although it is difficult 
to estimate the exact proportions of this service that will be used for N.I.P. 
or R.R.A.P., an approximate estimate at the present time would be 50^ - N.I.P., 
50% - R.R.A.P. The actual hours worked by the clerk-typist will be recorded 
on a time sheet as is currently done by the Planner and Planning Assistant. 
Since the Neighbourhood Improvement Program is essentially a municipal program 
(C.M.H.C, to administer the federal R.R.A.P., will be renting space in an 
N.I.P. office), it is advisable that the clerk-typist be a municipal employee. 

E. Time Span 

A preliminary N.I.P. plan must be completed in time to allow for its approval 
by the City and submission to the senior governments with sufficient time for 
them to consider it and confirm eligibility of implementation funds before 
November 30, 1974. Following this, there will be further refining of the plan, 
the supervision of implementation and, possibly, initiation of a Local Area 
Planning program for the larger Cedar Cottage/Kensington area. The office 
would therefore be in existence for at least one year. Recommendations in 
regard to functioning of the office during the N.I.P. implementation stage 
will arise out of the- planning work now being started. The period August I 
to December 31, 1974, would be enti re I y. N. I .P. activity. In 1975, there 
may be Local Area Planning activity as well if, after the N.I.P. process the 
residents of Cedar Cottage/Kensington request it, and this would affect the 
cost sharing arrangements for that period. The Director of Planning will 
report on this matter towards the end of the year. 
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Clause #2 continued ; 

F. A copy of this report has been sent to the Personnel Services 
Department and the V.M.R.E.U. for information. 


G. Recommendat i ons : 

(a) That City Council endorse the planning process as described (i.e. 
ad hoc Advisory Committee until actual N.I. P. project selection) 
to assist in the preparation of the Neighbourhood Improvement 
Plans. 

(b) That the City request C.M.H.C. to administer the R.R.A.P. 

(c) That City Council authorize the hiring of one Clerk-Typist II to 
serve the Cedar Cottage Neighbourhood Improvement Program with 
salary sharing arrangements to be made with Central Mortgage and 
Housing Corporation. 

(d) That City Council authorize the Supervisor of Property and Insurance 
to secure suitable Site Office space and conclude lease negotiations 
within the guidelines of this report on terms suitable to himself 
and the Board of Administration and to finalize rent sharing arrange- 
ments with Central Mortgage and Housing Corporation." 

(e ) That Council approve the estimate of $8,948 for the Cedar Cottage 
Neighbourhood Improvement Program for 1974, to be charged to the 
N.I. P. planning costs approved by Council on June 25, 1974. 


Your Board supports the RECOMMENDATIONS of the Director of 
Planning. 
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RECOMMENDATION 


(FINANCE - 1) 


A-7 


1 . Alcoholic Hospital 


Your Board has received the following report from the Director of 

Finance: 

"In past Supplementary Capital Budgets, City Council has provided 
$600,000 as a potential contribution to the Alcoholic Receiving Hospital 
facilities, subject to eventual cost sharing arrangements with the Province. 

The City had four tax sale lots with one privately owned lot 
in the centre, these lots being considered ideal in size and location for 
the hospital unit. The City therefore purchased the single privately owned 
lot by resolution of Council July 17, 1973. The amount of $34,752.27 is 
therefore the only charge existing against the $600,000. 

I believe the current arrangement is that the City will lease 
the five lots to the Provincial Government for the Alcoholic Hospital 
purposes for a nominal amount, but not otherwise provide any funds towards 
the hospital. Value of the lots is of the order of $160,000 to $200,000. 

the 

It would therefore appear that the balance of/$600,000 can be 
brought back into Supplementary Capital Budget unallocated. Alderman Rankin, 
as Chairman of the Council Committee dealing with this subject, has agreed 
to this. 

I would therefore RECOMMEND that the amount of $34,752.27 be charged 
against the capital appropriation for the Alcoholic Hospital and that the 
balance of the $600,000 be returned to Supplementary Capital Budget unallocated." 

Your Board RECOMMENDS Council approve the foregoing recommendation 
of the Director of Finance. 


INFORMATION 


2 . Tender Awards 


The Purchasing Agent reports as follows: 

"In accordance vd.th Council policy, contracts for the following supplies 
were awarded by the Board of Administration/authorized City officials: 

Bolts, Nuts, Washers & Fasteners 
Ride-On Sweeper 
Police All Weather Coats 
Ride-On Power Sweeper 

Unit Substation, Motor Control Centre and Control Panel 
Continuous Stock Forms 
Electric Carts 

Base Stations for Police Dept. Radio Systems 

Roadmarking Paint 

Extra Light Coloured Wiping Rags 

Dump Box Hoists 

Street Lighting Steel Mast Arms 

Fabrication & Installation of Dump Truck Bodies 

Supply of Air Compressor 

Motorcycles 

Copies of the details of these tender awards are attached. " 


Your Board submits the foregoing report for Council's INFORMATION. 
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RE COMMENDAT ION 


3. Award of Contract for New No. 8 Fireball, 199 Main Street 
Alterations to No . 3 Fireball, 2800 Quebec Street 

The Director of Permits and Licenses reports as follows: 
" New No. 8 Fireball 

On October 30th, 1973 City Council approved a report of the Board of 
Administration dated October 25th, 1973 authorizing the calling of tenders 
for a new No. 8 Fireball. 


Tenders have been received and analyzed. One tender, that from Manatee 
Enterprises Ltd. in the amount of $407,612, was substantially incomplete, and 
was so declared at the tender opening. On advice from the Law Department this 
tender has been returned to the bidder as unacceptable. 

The following are the acceptable tenders received: 

Smith Bros. & Wilson Ltd. $428,711 
Dawson & Hall Ltd. 507,938 
Barnett-Mc(iueen Co. Ltd. 576,000 

The Architect recommends the award of the contract to the low bidder. 
Smith Bros. & Wilson Ltd. He has also recommended the acceptance of certain 
alternate prices submitted, resulting in an increase of the low bid by $5,330 
to $434,041. We concur in the recommendations of the Architect. 

On the basis of the low tender the estimate of project costs is as 
follows: 


Building Contract 

$434,041 

Architects' and Consultants' Fees 

37,400 

Communications Systems, Alarm Equipment, 


Traffic Warning Devices 

22,950 

Crossings and Sidewalks 

5,200 

Soils and Materials Testing, Misc. Costs 

4,925 

Landscapi ng 

2,200 

Contingency Allowance 

1,084 

Total 

$507,800 


In preparing the 1974 Supplementary Capital Budget, $580,000 was provided 
for construction of the new No. 8 Firehall. Approval of the estimated cost of 
$507,800 would therefore result in a surplus of $72,200. 

No. 3 Firehall Renovations 

Funds in the amount of $6,200 were approved in the 1973 Supplementary 
Capital Estimates for improvements to staff facilities and relocation of the 
alarm centre and electrical services. 

A review of the alteration resulted In a revised estimate of $12,900, 
The Increase of $6,700 results from an original low estimate, cost escalations 
and the recommendation from the Assistant City Engineer, Electrical Division 
that at this time the electrical and communications equipment be upgraded to 
the standards established for the new fireballs. 

The Comptroller of Accounts recommends that the additional funds of 
$6,700 for No, 3 Firehall, if approved, be provided from the surplus funds 
from No. 8 Firehall, the remainder of $65,500 to be transferred to 1974 
Unallocated Capital Funds, 

RECOMMENDATIONS 

It is recommended that Council: 

A. Accept the low tender of Smith Bros. S Wilson Ltd, for the construction 
of No, 8 Firehall and enter into a contract with them for the sum of 
$434,041, such contract to be satisfactory to the Director of Legal 
Services and Corporation Counsel; 
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Clause No. 3 (cont'd) 

B« Authorize the City Treasurer and Collector to return the bid bonds to 
the unsuccessful bidders; 

C. Approve the additional funds of $6,700 required for No, 3 Firehall 
renovati ons; 

D, Authorize the transfer of $65,500 from the new No, 8 Firehall capital 
account back to 197^ Unallocated Capital Funds," 

Your Board RECOM^€NDS the foregoing report of the Director of Permits 
and Licenses be approved. 


FOR cou«'ciL m\QM SEE ^tm^9JfL'L 
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(PERSONNEL - l) 


PERSONNEL MATTERS 


CONSIDERATION 


1. Leave of Absence - Mrs. A. Derby, 
Plan Checking Assistant I 


The Director of Permits and Licenses reports as follows: 

" 'By letter dated August 1, 1973, His Excellency the Governor 

General in Council on the recommendation of the Minister of 
National Health and Welfare has appointed Mrs. Adeline I. 
Derby, Plan Checking Assistant I, to be a member of the 
Canada Pension Plan Advisory Committee. The appointment 
is for a term of two years effective October 12, 1973.' 

Mrs. A. Derby advises that the next meeting will be held in Ottawa, 
Ontario on October 3 and 4, 1974. 

Mrs. Derby will be required to be absent from the City on October 
2, 1974 in order to arrive at her destination on these dates. 

It is noted that City Council has previously approved her requests 
for leave for this purpose in the spring of this year. 

The Director of Personnel Services advises that there are no 
provisions in the Personnel Regulations to cover the leave of 
absence requested by Mrs. A. Derby. Therefore, the following 
request of Mrs. Derby is placed before City Council for consideration: 

Leave of absence with pay on October 2, 1974 and leave 
of absence without pay on October 3 and 4, 1974 to permit 
her attendance in Ottawa at a meeting of the Canada 
Pension Plan Advisory Committee. 

City Council is advised that in the event it gives the foregoing 
requests favourable consideration, it will be possible under 
normal circ\amstances to reallocate a number of Mrs. Derby's duties 
in such a manner as to maintain the present standard of Public 
service . " 

Your Board submits the foregoing report of the Director of Permits 
and Licenses for Council CONSIDERATION. 
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PROPERTY MATTERS 

RECOMMENDATIONS 

1 . ACQUISITION F^OR REPLOTTING 

Lots B & C, Block H, District Lot 753 
32/4.3 P"^indlay Street 

The Supervisor of Property and Insurance reports as follows :- 


"Lots B & C, Block H, District Lot 753, (known as 32ii.3 Findlay 
Street), have been offered for sale to the City. On May 28, 197i4-, 
City Council approved the acquisition of two properties in this 
triangular block which is bounded by l6th Avenue, Findlay Street, 
and Commercial Drive, and which block is under consideration as 
a future potential housing site. The Director of Planning 
concurs in the acquisition of the private properties in this 
block . 


These premises comprise a single-storey frame dwelling plus basement, 
erected in 1921^ on a lot 27.65' x 110' plus an additional lot 27.29* x 110', 
both zoned R.S.-l. The dwelling contains k rooms on the main floor plus a 
bedroom in the basement, 5 plumbing fixtures, has a patent shingle roof, 
wood shingle exterior walls, concrete foundation, and is heated by an 
automatic gas-fired furnace. The interior of the dwelling has recently been 
redecorated throu^out, also new plumbing has been installed. As a result 
of continued maintenance, the dwelling is in good condition. 

Following negotiations with the representative for the owners, they are 
prepared to sell their property for the sum of $66,500.00 as of July 31, 1971^, 
subject to retaining rent-free possession until September 30, 1971^. This 
price is considered to be fair and equitable and represents market value 
in this area. It is proposed to rent this dwelling until the City requires 
the land. 

RECOMMENDED 

That the Supervisor of Property & Insurance be authorized to acquire the 
above property for the sum of $66,000.00 on the foregoing basis, chargeable 
to Code #U910A05, ~ Property Purchases for Resale." 


Your Board 

RECOMMENDS that the foregoing recommendation of the Supervisor 
of Property and Insurance be approved. 


INF^ORMATION 

2. Strathcona Area 

Expropriation of 626 East Pender St. 


The City Clerk, under Memo of June 5, 1974 has forwarded a letter 
from the Strathcona Property Owners & Tenants Association respecting 
the expropriation of Mr. Dai Foon Soon's property, formerly known as 
626 East Pender Street. A request that Mr. Soon be given further 
consideration, possibly by the sale of a City-owned lot in the Strath- 
cona Area is supported by two petitions. 

The Supervisor of Property & Insuraaice reports as follows: 


Con' t 
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Clause 1 cont'd 


The Fraserview-Killarney Area Council asked to be notified in 
advance if Council is considering significant chancres to the 
Southeast Sector plans - particularly as they relate to the 
points they have raised in their letter. 

Reports being submitted to Council are not made public until they 
have been forwarded to Council for consideration. The City Clerk 
has noted the request by the Chairman of the Fraserview-Killarney 
Area Council and will endeavour to forward copies of reports and 
extracts of Council minutes related to the Southeast Sector to him." 

Your Board brings to the attention of Council and the Fraserview- 
Killarney Area Council that the overall design for the Southeast Sector 
is the most advanced by comparison with any part of the City and com- 
parable with the best in North America in relation to the provision of 
amenity and facilities of all types combined with a variety of housing 
forms to meet current needs of families and senior citizens. These 
needs must take into account the economic circumstances of the families. 

Your Board RECOMMENDS that the communication from the Fraserview- 
Killarney Area Council be received and they he provided with cooies 
of reports as they are submitted to Council, together with a copy of 
this report. 

(Copies of the letter from Mr. Abe Fehr, Chairman, Fraserview- 
Killarney Area Council are circulated for Council's information.) 


2. Rezoning: E/S of Victoria Drive 
between 4 8th & 49th Avenues - 
(Dr. D. Ciarniello) 


The Director of Planning reports as follows: 

"An application has been received from Dr. D. Ciarniello, 1092 
West 37th Avenue, requesting an amendment to the Zoning and 
Development By-law No. 3575 whereby Lot B, Block 1, D.L. 724 
would be rezoned from an RT-2 Two Family Dwelling District to a 
C-2 Commercial District for the purpose of 'building a dental office 
to serve the community of South Vancouver and Fraserview District'. 

Submitted with the application was a letter from Dr. Ciarniello 
which states : 

"The south Vancouver area is badly in need of more dentists 
and of more dental offices. As a dentist in the area I have 
been unable to keep up with the demands of the public. My 
patients have been forced to travel to other areas to seek 
dental treatment. Even so, the demands for my services are 
increasing every day. 

For over the past four years I have been constantly looking 
for somewhere else to house my practice - somewhere that 
would allow me the space to hire more dental personnel. My 
search has been fruitless, so in desperation I recently pur- 
chased the property at 6458 Victoria Drive with the hopes 
of having it rezoned from RT-2 to C-2 for the purpose of 
building an adequate dental office. 

It is my firm belief that you should allow me to erect a 
building that meets with your approval. The area and myself 
are desperate for these facilities.' 

cont'd 
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Clause 2 (Con't) 


"Following extensive negotiations the City in October, 1966 
expropriated the property known as 626 East Pender Street 
and since that time Mr. Dai Foon Soon has submitted numerous 
letters and briefs to City Council eind Senior Government 
officials. I am attaching copy of Board of Administration, 
Property Matters, reports dated August 29, 1968 and October 
29, 1971, which give a full account of the history of this 
matter. 

It is to be noted that in February, 1966, Mr. Soon purchased 
a property known as 1328 East 37th Avenue on a larger lot asid 
a much newer dwelling. The City's offer on 626 East Pender St. 
was quite realistic and compared favourably with the value of 
the 37th Avenue property. 

The petition from the Strathcona Property Owners and Tenants 
Association refers to a promise that Mr. Soon might be relocated 
in the 300 or 400 Block East Pender Street. The initial redevelop- 
ment plan for these blocks did envision sites for private res- 
idential (multiple unit) development but the developer, Orientif 
Properties Ltd., who purchased the sites, failed to complete 
construction and in accordaunce with Resolution of Council of 
August 10, 1971 and December 7, 1971, the City expropriated the 
sites for civic purposes. The City has now agreed in principle 
to the sale of this property to organizations who will be providing 
isenioi. Citizens and Personal Care facilities. 

It is noted that all the individual City-owned lots in the 
Strathcona Area were withheld from sale for some time at the 
request of the Strathcona Property Owners & Tenants Association 
and were then sold to the Provincial Government in accordance 
with Resolution of Council December 19, 1972 and July 5, 1974. 

It is the opinion of the Supervisor of Property & Insurajice that 
the City has dealt realistically with Mr. Dai Foon Soon. He is 
also of the view that if Mr. Soon still wishes to move back into 
the Strathcona Area he may enter into negotiations with the 
Provincial Department of Municipal Affairs to acquire a res- 
idential building lot. The sale of his present dwelling on East 
37th Avenue should provide Mr. Soon with the necessary funds to 
re-establish himself in Strathcona or help to finance the con- 
struction of a new home." 


Your Board 

Submits the foregoing report of the Supervisor of Property & 
Insurance to Council for INFORMATION. 


FOR COUNCIL ACTION SEE PACE(S) ^Z. 
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WORKS AND UTILITY MATTERS 


RECOMMENDATION ; 

1. Undergrounding Traffic Signal Interconnection Cable 
on Homer Street from Robson to Hastings Street 


The Acting City Engineer reports as follows: 

"Council approved subject to a detailed reoort being submitted the sum 
of $18,000 in the 1974 supplementary capital budget as a start of a program to 
underground traffic signal interconnection cables. The detailed report follows: 

In the downtown area there are 98 signalized intersections operated by 
local controllers. These controllers are kept in step and their settings 
changed several times a day to expedite the inbound, outbound and average 
traffic flows. This is accomplished by using interconnecting cables connecting 
them to a "Master" controller. 

Approximately 75% of the interconnection cables are supported on poles 
in the streets and lanes. One of these cables runs in the lane east of Seymour 
Street and forms a major connection to an "undergrounded" system running east 
along Hastings Street. Because of the importance of the function performed by 
this cable, it should be installed underground. Removing this cable from the 
lane east of Seymour Street between Robson and Georgia Street will also enable 
us to remove all poles in this block. 

The estimated cost of installing the duct and cable and removing the 
existing aerial cable is $18,000. 

I RECOMMEND that the traffic signal interconnecting cable in the lane east 
of Seymour Street be replaced with underground on Homer Street from Hastings Street 
to Robson Street and that the $18,000 which is allocated in the 1974 Supplementary 
Capital Budget (Communications) for extending the underground traffic signal inter- 
connection system, be appropriated for this project." 


FOR COUNCIL ACTION SEE PA5E(5) 



B-4 


1002 


Department Report, July 26, 1974 (BUILDING - l) 

BUILDING & PLANNING MATTERS 


RECOMMENDATIONS 


1. Urban Renewal Funds - Strathcona, Britannia. 
Gastovm and Chinatown 


The Director of Planning reports as follows: 

The Strathcona Rehabilitation Project is now in its 
final phase and it is possible to determine what the 
final costs will be. The original total allocated for 
Strathcona was five million dollars from which $70,000 
was deducted for the Gastown Historic Area Beautif ication 
Project. 


The Strathcona agreement provided for the balance to 
be allocated as follows: 


Grant loans $2,000,000 

Public Works $2,000,000 

Administration $ 500,000 

Contingencies $ 430,000 

C.M.H.C. and the Province agreed to some reallocation 
last year partly to cover extra costs for public works 
and partly to cover such other items as the development 
of the Linear Park. 

The final expenditures (estimated as outside figures) 
are likely to be as follows: 

Grant loans $ 800,000 

Public Works $2,300,000 

Administration $ 300,000 

Contingencies $ 300,000 

TOTAL $3,700,000 


The Britannia Urban Renewal Project which was approved 
at about the same time as the Strathcona Project was 
for a total net amount of $1,000,000. 

At the time both these projects were approved by the 
Provincial and Federal Governments, they put the limit 
of $3,000,000 on Federal contributions and $1,500,000 
on Provincial contributions on Urban Renewal projects 
in the City of Vancouver during the then current 
financial period. 

They noted however, that the distribution of the urban 
renewal funds between projects within Vancouver was 
discretionary with the City. 

The Britannia project is now almost completed and it 
appears that the cost will exceed the $1,000,000 by 
about $300,000. This is due almost entirely to the 
unprecedented and unanticipated increase in property 
values during the period of the agreement. To make up 
this amount, it is proposed that the City shoiald 
apply to the Province and to C.M.H.C. to transfer 
$75,000 and $150,000 respectively from their uncommitted 
shares of the Strathcona funds. The City's $75,000 
will have to be allocated from unappropriated urban 
renewal funds. 


Cont'd . . 
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Clause #1 continued; 


The Gastown and Chinatown areas were designated as 
historic areas under the Historic and Archaeological 
Sites Preservation Act in 1971. Following this 
designation, financial assistance was requested from 
the Provincial and Federal Governments and some 
commitments were made for $35,000 per year for a period 
of five years from each government, provided that the 
City matched with an equal amount. The city contributions 
have in fact been substantially greater than those of 
the senior governments. With the exception of an agreement 
for the first Federal contribution there has been no formal 
agreement between the City and the two senior governments. 
Two Provincial contributions have bean received with a 
commitment of another contribution in 19 75, for a total of 
$105,000 from a source other than urban renewal funds. One 
Federal contribution has been received and the understanding 
from C.M.H.C. is that further contributions must come as far 
as they are concerned from other parts of its urban renewal 
allocation for Vancouver. 


When the first beautification proposals were made, a 
five-year program was contemplated and the estimated 
costs were considerably less than have recently been 
encountered. The present progreim envisions completing 
the Water Street development in 19 75 and making a token 
start on Chinatown. The financing recently approved 
for the Water Street project proposes using the balance 
of the committed beautification funds from the Provincial 
and Federal Governments and it is suggested that their 
funds uncommitted from the Strathcona Project should be 
diverted for this purpose . 

A decision to divert City funds from Strathcona has 
already been made. 

In summary, the relation of the Gastown beautification 
project to urban renewal funds would be as follows: 


C.M.H.C. Committed in 1971 - $175,000 

Paid 35,000 

Suggested further 
transfer from 

Strathcona: 140,000 


Province Committed in 19 71 

Paid from other 


175,000 


sources $ 70,000 

Committed from other 
sources for 1975 35,000 
Suggested transfer 
from Strathcona : 70,000 

^^^y Transferred from 

Strathcona: 70,000 

With the transfer to Britannia and with the proposed 
transfers to Gastown, the uncommitted amounts ?o? the 
aslS^ows^'^°^'^' Province°^^^' 

$465,000 less $140,000 to Gastown: 
$325, 000 

Province $232,500 less $ 70,000 to Gastown: 

$162,500 


fu^dHn ?hrjL°? ^^^^ remaining 

w^ $lS,oSo. capital budget for ChinatowS 

Cent ' d 
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This was indicated as being enough to make merely a token 
start on Chinatown. 

It is suggested that representation be made to C.M.H.C. 
and the Province that the balance still remaining in the 
Strathcona Project after the transfers should be held 
in abeyance in the hope that a significant project can 
be developed in Chinatown as this is also a historic 
area and comes within the intent of the original promise 
of assistance from the Provincial and Federal governments. 

It is RECOMMENDED that: 

1. The Provincial Government and C.M.H.C. be requested 
to extend the total amount covered by the Britannia 
agreement from $1,000,000 to $1,300,000 by additional 
commitments of $150,000 from C.M.H.C. and $75,000 from 
the Province. 

2. The Provincial Government be requested to contribute 
$70,000 to the Gastown Beautification project in 

19 75 from their funds allocated for the Strathcona 
project which will not now be required. 

3. C.M.H.C. be requested to contribute $140,000 in 

19 75 to the Water Street project from their allocation 
for the Strathcona project. 

4. The Provincial and Federal Governments be asked to 
leave unallocated the balance remaining in the 
Strathcona project ($325,000 in the case of the 
Federal and $162,500 in the case of the Province) 
pending further developments on the Chinatown 
Beautification project. 


2. Rezoning Application 

S/E East Broadway between Woodland and Commercial 
Drives (I636 East Broadway) 

Lot 13. Block 161. D.L. 264-A 


The Director of Planning reports as follows: 

An application has been received from Romes, Kwan and Associates, 
1770 Burrard Street, Vancouver, B.C., requesting an amendment to 
the Zoning and Development By-law whereby the above described property 
be rezoned from RM-3 Multiple Dwelling District to C-2 Commercial 
District for the purpose of: 

"the rezoning and consolidation of the above (Lot 13 and 14, 
Block 161, D.L. 264A) into one single commercial district 
C-2. The above two 50 ft. lots are under one ownership and 
comprise two zoning districts C-2 and RM-3. The properties 
are both underdeveloped. The properties on both sides of 
these lots are well developed as an apartment building to 
the west and a bowling alley to the east. Under restriction 
of the size and zoning difference, we feel that the rezoning 
of the 50 foot RM-3 portion to C-2 is necessary in order to 
have a viable scheme." 

Description of Site 

The subject property has frontage of 50 feet and a depth of 122 feet 
for a site area of 6100 ft. The adjoining parcel proposed to be con- 
solidated is the same size for a total site area of 12,200 square feet. 

There is approximately a ten foot rise in grade from the front to the 
rear of the site. 


Cont'd . . • 
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Clause #2 continued ; 

The subject property is presently developed with an older one family 
dwelling and the C-2 property is developed with an older conunercial 
structure currently vacant. 

West of the subject property along both sides of Broadway and north of 
Broadway for approximately four blocks is zoned RM-3 Multiple Dwelling. 
To the south of Broadway the land is zoned RT-2 Two Family Dwelling 
District. East of the subject property on both sides of Broadway to 
approximately Victoria Drive is zoned C-2 Commercial and both sides of 
Commercial Drive from 15th Avenue to Venables is zoned C-2 Commercial. 

Description of Proposal 

The Architects' drawings forming part of the application, marked 
"Received City Planning Department, February 27, 1974," Indicated a 
three storey structure with commercial and residential uses. The 
building shown on the drawings show three levels fronting onto Broadway 
and three levels plus a basement (used for underground parking) at 
the lane elevation. 

The first floor consists of commercial retail (4300 sq. feet) on 
the Broadway frontage and underground parking at the rear. The 
second floor consists of office space (4600 sq. feet) on Broadway 
and four dwelling units at the rear. The third floor indicates 
eight dwelling units plus a roof terrace on Broadway. 

Under the by-law 24 parking spaces would be required, 25 are provided in 
the proposed development, with vehicular Ingress and egress from East 
Broadway. 

Analysis 

The proposed development is situated adjacent to the commercial zoning 
at Broadway and Commercial Drive. While there is some refurbished 
commercial development at this comer there is much underdeveloped 
commercially zoned land in the immediate vicinity along Commercial Drive. 

There is no evidence to support the need for additional commercial zoning 
in this area, however, it should be noted that favourable consideration 
would be given to rezoning Lot 14 from a C-2 Commercial District to a 
RM-3 Multiple Dwelling District. 

The City Engineering Department advises that it is highly undesirable to 
have access from Broadway and suggest that if at all possible should be 
from the lane. 

It should also be noted that with the exception of a small roof terrace 
there is no useable open space for the residents. 

The Technical Planning Board on June 28, 1974, recommended that the 
application to rezone the subject lands be not approved. 

The City Planning Commission at its meeting on July 3, 1974, endorsed 
the recommendation of the Technical Planning Board not to approve 
the foregoing rezoning application. 

It is REC0MMI;NDED that the application be refused in accordance with the 
recommendations of the Technical Planning Board and the Vancouver City 
Planning Commission. 


DELEGATION REQUEST: Mr. Vincent Kwan 
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3. Rezoning Application 

North Side of S. E. Marine Drive between Fraser 
Street and Poplar Street 

Lot G, subdivision of lots 13 - 15 and D - F, of E, 
Block 30. D.L. 313 

The Director of Planning reports as follo>jB: 

An application has been received from W. R Lort, 456 West Broadway, 
Vancouver, B. C. requesting an amendment to Zoning and Development 
By-law No. 3575 whereby the above described property be rezoned from 
C-l Commercial Development to CD-I Comprehensive Development District 
for the stated purpose of "an extension to the Blue Boy Motor Hotel 
located at 695 S. E. Marine Drive." 


Hi story 


The Blue Boy Motor Hotel annex located on the north west corner 
of S. E, Marine Drive and Fraser Street, to which the current applica- 
tion proposes an extension, was rezoned from a C-l Commercial District 
to a CD-I Comprehensive Development District in 1966. The rezoning was 
conditional upon the detailed scheme of development to be first approv- 
ed by the Technical Planning Board and floor space ratio not to exceed 
1.20. The floor space ratio was set at 1.20 as the same permitted in the 
C-l Cornmerlcal District. A development permit application was filed for 
development with a floor space ratio of 1.36. The Technical Planning 
Board recommended that the application be refused as it was in excess 
of the maximum permitted floor space ratio by City Council upon rezoning 
the site. City Council of that day, however, approved the development 
permi t app I ication. 

The subject property was previously zoned RS-1 One Family Dwelling 
District, however, at the time of widening S. E. Marine Drive, a 
portion was taken from the site leaving lots of only S5 feet in 
depth. This was considered to be too shallow for single family 
homes. A request was made by an oil company to develop a small 
gasoline service station on the property and was rezoned to C-l 
Commercial. The gasoline service station was approved subject to 
conditions, erected and used, but has since been vacated. 


Development of Site 


The subject property has a frontage of approximately 85.09 feet on Pop- 
lar Street and a depth of 214 feet along S. E. Marine Drive for a total 
site area of 18,209 square feet. The site has approximately a 5 foot grade 
rise from S. E. Marine to the lane to the north and is virtually flat 
from Poplar Street to the rear of the site. 

The lands at the north-west and north-east corners of S. E. Marine and 
Fraser are zoned CD-I Comprehensive Development District and are de- 
veloped with the Blue Boy Motor Hotel. The south-west corner of S. E. 
Marine and Fraser is zoned C-l Commercial and developed with a gasoline 
service station while the south-east corner is zoned M-2 Industrial 
District and developed with a gasoline service station. The lands 
south of Marine Drive are zoned M- I and M-2 Industrial. The lands 
north of the S. E. Marine Drive are zoned RS- ! One Family Dwelling 
District with the exception of the Fraser Street frontage. Immediate- 
ly north of the Blue Boy annex on the west side of Fraser is C-l and 
developed with a parking garage and the corner of 63rd Avenue 
and Fraser Street is zoned C-l and developed commercially, the east 
side of this block is zoned RT-2 Two Family Dwellings. The remainder 
of Fraser Street north of 63rd Avenue on both sides is zoned RT-2 
Two Family Dwelling District. 


Cont'd . • • 
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(BUILDING - 


Description of Proposal 


The architects' drawings, forming part of this application, marked 
"Received City of Vancouver, May 3, 1974" indicate a three storey 
structure with 17 dwelling units on the ground floor (448 square 
feet typical size). Twenty dwelling units on the second and third 
floors, very similar in design to the existing Blue Boy Annex. Under- 
ground parking is indicated with 31 spaces The floor space ratio of 
the proposed development is 1.88. Accompanying the application is a 
letter from Morris J. Wosk which states, in part, that the "parking 
structureC underground) will accommodate 31 spaces of the required 
number and the remaining 25 spaces will be located on the adjoining 
site at 65th Avenue and Fraser Street. This structure was built in 
1969 to accommodate 55 cars of which only 27 are actually required 
for the existing building." 

The letter also states in part: "This is an extremely shallow lot of 
only 85' in depth totally unsuitable for any mercantile development 
both because of its peculiar size and the fact that it is on an 
arterial, non-stop, no parking street. However, it is strategically 
located along the tourist route between two main approaches to the 
City. The additional 56 units will provide the much needed and long 
overdue expansion of our existing facilities. The facilities will be 
used mainly by transient tourists on a short-term basis, business- 
men not wishing to stay in regular hotel rooms for a week at a time 
and by some families in the interim period between moves and trans- 
fers. Access to the motel from Marine Drive will be from the existing 
driveway only and it is not proposed that any additional crossings 
to Marine Drive be established." 


"All of the motel units will be fully self-contained and completely 
furnisihed. There will be no public areas such as coffee shops, re- 
staurants, etc. which would generate additional traffic to the site 


Analysis 

There exists a traffic island for left turns off S. E. Marine Drive, 
which renders it difficult to turn left at Poplar Street for access 
tc the development. Consequently, access would be from Poplar Street 
approaching from the east along Southeast Marine Drive and from the 
lane off Fraser Street, both of these adjacent to the single family 
homes . 

Across the lane to the north the land is zoned for and developed with 
one family dwellings. The form of the proposed extension would have 
serious detrimental effects on the family area. The floor space ratio 
is considered to be too high giving a building of too much bulk and 
height on the site. 


The Technical Planning Board on June 28, 1974, recommended that 
the application to rezone the subject lands be not approved 

The City Planning Commission at its meeting on July 3, 1974, en- 
dorsed the recommendation of the Technical Planning Board not to 
approve the foregoing rezoning application. 


It Is RECOMMENDEDthat the application be not approved in accord- 
ance with the recommendations of the Technical Planning Board and 
the Vancouver City Planning Commission. 


DELEGATION REQUEST: Mr. W. R. Lort 
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4. Rezoning Application 

North-east Corner of Semlin and Triumph 
Lot 16, Block 26, D.L. 1^4 


The Director of Planning reports as follows: 

"An application has been received from Mr. D. Lucyk of Goldcrest Properties 
Ltd., #45 - 1243 Thurlow Street, Vancouver, B. C. requesting an amendment 
to the Zoning and Development By-Law whereby the above described property 
be rezoned from C-2 Commercial District to RM-3 Multiple Dwelling District 
for the purpose of consolidating the lot with adjoining four parcels to the 
east and developing a three storey frame apartment on the total site. A 
letter from Juris Bergin, Architect for the applicant, states that 'Our 
preliminary study indicates a development consisting of 18 two-bedroom 
suites and 36 one-bedroom suites. The above number and type of suites are 
based on the property being 122' x 250' and the estimated floor space ratio 
of approximately 1.45.' 

Description of Site 

The subject property has a frontage of 49.5' and a depth of 122' for a site 
area of 6039 square feet. Consolidated with the adjoining four parcels gives 
a frontage of 247.5' and site area of 30,195 square feet. 

The subject parcels to the east which are included in the proposed develop- 
ment are zoned RM-3 and currently developed with older type two and one-half 
storey homes. (These houses have since been demolished). The above property 
immediately across Triumph Street to the south is vacant City-owned land cur- 
rently under study for use as housing. 

(A Development Permit has been applied for on June 18, 1974 to develop the 
said site and the four adjoining parcels to the east). 

immediately across the lane north is zoned M-l and M-2 industrial as is the 
property east of Semlin Drive from Hastings Street to the waterfront. From 
the subject property to the lane north of Hastings Street along the east side 
of Semlin Drive, the property is zoned C-2 Commercial with remainder to the 
east for approximately four blocks being zoned RM-3 Multiple Dwelling. 

Ana I ys i s 

The C-2 Commercial zoning along the Semlin Drive strip has existed for many 
years but is not developed commercially with the exception of a restaurant 
immediately north on Hastings Street. 

The Technical Planning Board at its meeting on May 24, 1974 recommended that 
the application to rezone the subject property from C-2 Commercial District 
to RM-3 Multiple Dwelling District be approved subject to: 

Prior to the enactment of the amending by-law. Lots 12 to 16, Block 26, D.L. 
184 be consolidated into one Iggal parcel and so registered in the Land 
Registry Office. 


The City Planning Commission on June 5, 1974, endorsed the recommendation 
of the Technical Planning Board to approve the foregoing rezoning ap- 
plication. The Commission also expressed its concern over the lack of 
open space for children's playgrounds and other recreational facilities 
in the immediate area and moved that this concern be conveyed to City 
Council in the hope that Council will give its attention to the lack of 
family amenities when considering the aforesaid rezoning application. 

It is RECOMMENDED that the reports of the Technical Planning Board and 
the Vancouver City Planning Commission be received and the application be 
referred to a Public Hearing." ^ 
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5, Development Permit Application No, 5733? 

515 West Hastings Street (Vancouver Square) 

The Director of Planning reports as follows: 

Council will recall this development permit to construct a retail 
addition to the former Eaton's building on this site and to construct 
an office tower with revolving restaurant and observation deck above. 

The applicants in February of this year submitted revised plans to 
alter the design of the building previously approved and to relocate 
the tower. The Urban Design Panel was critical of the revised scheme 
and the Technical Planning Board concurred with the recommendation of 
the Urban Design Panel. 

Subsequently City Council on June 11, 1974 resolved: 

"That this matter be referred back to the Technical Planning Board 
for further consideration with a view to attempting to scale 
down the tower and the Director of Planning to report to City 
Council before any further action is taken." 

Further revised drawings have now been submitted which indicate that 
the overall height of the building to the top of the revolving portion 
will be lowered by eighty-one feet. The under side of the revolving 
portion of the building would now be located sixty feet from the roof 
of the office tower in lieu of the one hundred and forty-four feet as 
previously submitted. 

These latest drawings were considered by the Urban Design Panel and 
their recommendation was as follows: 

"That the Technical Planning Board approve the design dated June 
24, 1974, subject to the satisfaction of the Director of Planning 
on the above three conditions." 

The conditions outlined by the Panel are as follows: 

1. That the restaurant be placed at the lowest possible level 
as indicated on the drawings. 

2. That the facing of the office tower be deeply recessed as 
indicated on the drawings. 

3. That the colour and texture of the metal cladding to the 
restaurant be treated to harmonize and blend with the other 
building finishes. 

The Technical Planning Board at its meeting of June 12, 1974 recommended 
that the Director of Planning report to Council as requested and 
advise Council that the Technical Planning Board would be prepared to 
approve the substitution of the plans received on June 27, 1974, in 
lieu of the plans originally approved forming part of Development Permit 
No. 57887 dated November 24, 1972, including all previous applicable 

conditions with the following additional conditions all to be met 
to the satisfaction of the Director of Planning prior to the issuance 
of any building permit: 

a) Clarification that the floor space ratio does not exceed 
10.06 as calculated originally. 

b) Clarification on the plans that the glass line is recessed 

The Vancouver City Planning Commission were consulted at its meeting 
of July 17, 1974 and have endorsed the recommendations of the 
Technical Planning Board and the Urban Design Panel. 

IT IS RECOMMENDED THAT plans submitted June 27, 1974 be substituted 
for the plans originally approved forming part of Development Permit 
No. 57887 in accordance with the recommendations of the Technical 
Planning Board. 
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The subject lot has a frontage of 40' and a deoth of 118' and is 
currently occupied by a dwelling. The four lots frontina on 
Victoria Drive, lying immediately to the north of the subject 
lot, terminating at 48th Avenue, are zoned RT-2 Two Family Dwel- 
ling District and are occupied by dwellings. The three lots to the 
south of the subject lot fronting on Victoria Drive, terminating 
at 49 Avenue, are zoned C-2 Commercial as are the lots on the west 
side of Victoria Drive from 47th Avenue to 158' south of 50th 
Avenue and lots on the east side of Victoria Drive between 49th 
Avenue and 50th Avenue, all of which are developed commercially. 

The applicant has for some years occupied the 2nd floor of the bank 
building immediately to the south of the subject property. It is 
understood the lease is being terminated and he proposes to con- 
struct a dental office building on the subject property if the 
rezoning is approved. 

The Technical Planning Board on May 15, 1970 recommended that the 
application be APPROVED . 

The Town Planning Commission on May 29, 1970 endorsed the 
recommendation of the Technical Plannina Board." 


Your Board RECOMMENDS that the recommendations of the Technical Planning 
Board and the Town Planning Commission be received and the matter be 
referred for the consideration of Council at a Public Hearing. 


3. Haro-Smithe Connector - Subdivision and 

Disposal of Surplus Lands at Haro and Burrard 
Streets 


Your Board submits the following report of the City Engineer, the 
Supervisor of Property and Insurance and the Director of Planning: 

"Vancouver City Council in considering the attached Board of 
Administration report on the Haro-Smithe Connector, dated May 
22nd, 1970, passed the following motions: 

'THAT recommendations (a), (b) and (c) be laid over 
for two weeks to allow the Board of Administration 
to report on the desirability of including the Haro 
diversion property with the Robson Street property 
as a possible comprehensive block development as was 
accomplished in the Georgia-Pender area. 

THAT lease extensions referred to in this clause be 
not granted but that after the lease expirations, 
such leases be continued on a month-to-month basis.' 


The attached report of the Director of Planning dated 'p'ebruary 
19th, 1970 and titled 'Notes on Rezoning, 1000 Block Robson Street' , 
was considered by Council on March 4th, 1970 and it was resolved: 

'THAT the Director of Planning act as the City's 
liaison with Devanco Corporation Ltd. , and the 
property owners and merchants not in the Corpor- 
ation to assist in the determination of a devel- 
opement plan for the 1000 Block Robson Street 
within the context of an emergina Downtown Plan. ' 

The main concern of the Director of Planning 's report was the 
preservation of the existing retail character of Robson Street. 
Although the maximum redevelopment area was purposely not delineated, 
a 7.9 net acre area including the City-owned Haro diversion property 
was studied. 


cont ' d 
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CONSIDERATION 

6, Rezoning Application 

East Side Cambie Street (7500 Block) 

Lot 50 Except West 7 Feet of Centre Portion of D.L. 323 


The Director of Planning reports as follows: 

"An application has been received from Mr. Alistair Gordon for Sidney Suen, 
Architect, 1885 West Broadway, Vancouver, B. C. requesting an amendment to 
Zoning and Development By-Law whereby the above described property be rer* 
zoned from RS-I One Family Dwelling District to RT- I Two-Family Dwelling 
District for the purpose of 'erecting a duplex (two-family) type of single 
storey residential unit.' 

Hi story 

In 1956, the lands south of the subject property on both sides of Cambie 
Street were rezoned from RS-I One-Family Dwelling District to RT- I Two- 
Family Dwelling District. In 1971, an application was made to rezone the 
subject property to C- I as part of a proposed commercial development of the 
C- I lands immediately adjacent to the north. The extension of C-l could not 
be supported but an alternative was suggested that the subject site and ad- 
jacent C-l Commercial property be rezoned to CD-I for townhouses or garden 
apartments with a floor space ratio of approximately 0.50 with underground 
parking. The applicant did not take up the suggestion but obtained a develop- 
ment permit for stores and dwelling units on the C-l property leaving the 
subject property as RS-I and somewhat isolated. 

Site 

The subject property has a frontage of 65.72 feet and depth of 113.02 feet 
for a total site area of 7756 square feet. 

The lands immediately south of the subject property on both sides of Cambie 
Street to 63rd Avenue are zoned RT- I Two-Family Dwelling District and de- 
veloped with two-family semi-detached dwellings. The lands immediately 
north of the site on the south-east corner of Cambie and 59th Avenue are 
zoned C-l Commercial and developed with commercial uses and dwelling units. 
Across from the site on the west side of Cambie between 59th Avenue and 60th 
Avenue is zoned C-l Commercial and developed with a gasoline service station 
and other commercial uses. 

The lands to the north and east are zoned RS-I One-Family and the block 
bounded by Cambie, Heather, 57th and 59th Avenues is zoned RT-2 Two-Family 
and developed with Pearson Hospital. Immediately to the north of Pearson 
Hospital on the west side of Cambie is Langara Gardens development consisting 
of high rise apartments, townhouses and some local retail. 

Ana I ys i s 

The required site area for a two-family dwelling in an RT- I District is not 
less than 4200 square feet per dwelling unit or a total of 8400 square feet. 
The subject property is 644 square feet short of the required size. This 
fact was understood at the time of rezoning the lands to the south to PT- I . 

The RS-I properties across the lane are approximately 45 x 113 for site 
areas of 5085 square feet and many RS-I properties immediately west of 
Cambie Street are approximately 46 x 120 for site areas of 5620 square 
feet. 

The Technical Planning Board on June 28, 1974, recommended that the ap- 
plication to rezone the subject property be refused. 

At their meeting on July 3, 1974, the Vancouver City Planning Commission 
did not endorse the recommendation of the Technical Planning Board. The 
Commission did recommend that the Planning Department undertake to review 
the regulations pertaining to site restrictions under the RT- I Two-Family 
District Schedule. 


Cont'd • . • 
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Clause #6 continued ; 

It is recommended that the reports of the Technical Planning Board 
and the Vancouver City Planning Commission be referred to Council 
for their CONSIDERATION. 

DELEGATION REQUEST: Sidney Suen 


RECOMMENDATION 


7. Britannia Commiinity Services Centre 
Building Contract 

The Director of Planning reports as follows: 


The Building contract between the City and School Board and 
Northern Construction for the construction of the Britannia 
Community Services Centre (excluding the ice rink) includes 
an amount of $45,966 as the City's share of a contingency 
a I Iowa nee. 

The building contract is being administered on behalf of the 
partnership by the Director of Construction for the School 
Board with the Director of Planning being the contact on 
behalf of the City. 

Contingencies approved up to the present total $19,700 
and change orders being currently processed total $31,500. 
The architect and the Director of Construction for the School 
Board anticipate that a further $13,000 may be needed to com- 
plete the contract for a total charge against the contingency 
amount of $64,200. 

The reasons for the anticipated extra contingencies are main- 


An extra amount of $25,000 should more than adequately cover 
the money needed to complete the contract. 

The Director of Finance notes that this should come from 
supplementary capital. 

Accordingly, it is RECOMMENDED the appropriation for the City's 
share of the contract for the Britannia Community Services 
Centre be increased by $25,000 to be applied against contingency 
and that these extra funds be supplied from supplementary capital. 


I . 


Some changes were needed to the plans as a result 
of the application of the National Building Code. 


2. 


Extensive rock excavation, which was not indicated 
on the test drillings, was needed in the swimming 
pool area. 


FOR COLiNCIL ACIIO:.| SEE P.AG£i5) ...'Z.f:k:, 


.1012 


Department Report, July 26, 1974 (FIRE - 1) 


FIRE & TRAFFIC MATTERS 


CONSIDERATION 


B-6 


1. Street Closures in Gastown to 
Accommodate a Bicycle Race 

The City Engineer Reports as follows: 

"In a letter received on July 17, 1974, Mr. A. Bowen, President of the 
Gastown Merchants* Association, 1 Alexander Street, requests that certain 
streets in Gastown be closed to vehicular traffic on Sunday, August 11, 
1974 from 10:00 A.M. to 3:00 P.M. to accommodate a bicycle race. The streets 
requested to be closed are: 

Powell Street from Columbia Street to Carrall Street 

Water Street from Carrall Street to Abbott Street 

Abbott Street from Water Street to Cordova Street 

Cordova Street from Abbott Street to Columbia Street 

Columbia Street from Cordova Street to Powell Street 

Carrall Street from Cordova Street to Maple Tree Square 

The event will be composed of a preliminary Celebrity race and the 
major race involving around 60 bicycles. The latter will involve a 
roviting along Water Street, Abbott Street, Cordova Street, Columbia Street 
and Powell Street. 


The proposed race is similar to one which was held last year and no 
problems were encountered. 

The Police Department will provide special attention for the event 
and the organizers will provide marshalls along the route to assist with 
pedestrian control. 

Transit will be affected by the street closure but B.C. Hydro feel 
the event can be accommodated by detouring some buses and by utilizing a 
coned-off bus lane on Cordova Street similar to the arrangement used 
last year. 

There are no objections to the proposal from a Traffic Engineering 
standpoint. 

Should Council approve the applicant's request to close to vehicular 
traffic, Powell Street from Columbia Street to Carrall Street, Water Street 
from Carrall Street to Abbott Street, Abbott Street from Water Street to 
Cordova Street, Cordova Street from Abbott Street to Columbia Street, 
Columbia Street from Cordova Street to Powell Street and Carrall Street 
from Cordova Street to Maple Tree Square on Sunday, August 11, 1974 from 
10:00 A.M. to 3:00 P.M.; such approval should be subject to the following 
conditions : 


A. The applicant enter into an arrangement satisfactory to the 
Director of Legal Services indemnifying the City against all 
claims that may arise from the proposed closure. Such indemnity 
to be in the form of Insurance in which the City of Vancouver 
is named insured. 


B. The cost of temporary traffic controls be borne by the applicant. 


C. 


The cost of any street cleaning required over and above normal 
street cleaning be borne by the applicant." 
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CONSIDERATION 

2 . Traffic Arrangements During Construction 
of Hudson Street Bridge 

The City Engineer reports as follows: 

" Introduction 

Construction of the Hudson Street Bridge has now progressed to the point 
where the normal flow of traffic along Marine Drive, in the vicinity of Hudson 
Street, will probably be disrupted about the middle of next month. It has been 
estimated that this disrx5)tive situation will last about twelve months, assuming 
that no serious problems are encountered during that time such as significant 
strikes. 

This report briefly outlines the tenporary traffic arrangements that are 
required during this construction period and recommends Council's endorsement 
of some interim changes related to the transit operations. 

General Traffic 

Automobiles and trucks on Marine Drive will be diverted onto a paved area 
Immediately north of the existing roadway. A minimum of one traffic lane will 
be maintained in each direction. 

Pedestrians will be accommodated on walkways on both sides of Marine Drive, 

Local access will be maintained to the businesses on the south side of Marine 
Drive as well as to Hudson Street south of Marine Drive. 

Transit Traffic 

Four transit routes are affected by this temporary construction work because 
access to the Marpole Bus Loop is not possible. 

During the planning of these temporary bus route changes, B.C. ^ydro advised 
that it was desirable to introduce these modifications in early July to coincide 
with their reassignment of routes to bus drivers which would occur in the first 
half of July. This reassignment of bus routes generally occurs three to four times 
a year. The B.C. Hydro request was reasonable so it was approved by the Engineering 
Department. 

The details of the alternative transit route arrangements for these affected 
transit routes are as follows: 

(a) The Granville service normally operates south on Granville Street 
east on Marine Drive to the Marpole Loop. It returns from the 
Loop west on Marine Drive to north on Granville. This service 
has been short turned at an existing off-street bus loop at 63rd 
and Granville. This service has required the establishment of a 
bus stop and lay point on the west side of Granville Street, north 
of 63rd Avenue. Extension is provided by a temporary diesel shuttle 
service operating from a temporary lay point on Granville Street 
south of 63rd Avenue. The shuttle service operates south on Granville 
Street, east on Marine Drive, north on Hudson Street, east on 72nd 
Avenue, north on Osier Street, east on 71st Avenue, and south on 
Oak Street to a temporary lay point on Oak Street at 72nd Avenue. 
It returns south on Oak Street to west on Marine Drive, north on 
Granville Street, thence via the existing off-street bus loop at 
63rd Avenue to the temporary lay point on Granville Street south 
of 63rd Avenue. This operation involves using Hudson Street and 
72nd Avenue as new (ten5)orary) transit routes. The service also 
has required establishment of bus stops. The extensive use of the 
off-street bus loop at 63rd Avenue and Granville Street has also 
created the need for a lay point on 63rd Avenue west of Granville 
Street. This temporary lay point is for the Arbutus service and 
it normally stops and lays over in the off-street loop. 


cent ' d 
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Clause No. 2 (cont'd) 

(b) The Oak Street service normally operates south on Oak Street to 
west on Marine Drive to the Marpole Loop. It returns east on 
Marine Drive, north around the Oak Street Bridge cut-off road to 
Oak Street. This service has been short tijrned at Oak and Marine, 
and operates south on Oak Street to east on Marine Drive and north 
on the cut-off road to Oak Street again. This service also makes 
use of a teii5)orary new bus stop and lay point on the west side of 
Oal: Street at 72nd Avenue. 

(c) The Richmond Express bus normally operates from the Oak Street 
Bridge via the east cloverleaf road to Marine Drive, west on 
Marine Drive and north on Granville Street. It returns south on 
Granville Street to east on Marine Drive, north on Osier Street, 
east on 71st Avenue and thence south on Oak Street to the Bridge. 
The inbound routing from Richmond has not changed. The outbound 
routing is ffom east on Marine Drive to north on Hudson Street, 
east on 72nd Avenue, north on Osier Street, east on 71st Avenue 
and thence via Oak Street to the Bridge. 

(d) The Marpole-Marine bus service normally operates west on Marine 
Drive to the Marpole Loop. It returns east on Marine Drive from 
the Marpole Loop. This service now operates vest on Marine Drive 
to Hudson Street, north on Hudson Street, east on 72nd Avenue, 
north on Osier Street, east on 71st Avenue and south on Oak Street 
to a teii?)orary lay point at 72nd Avenue. From there it proceeds 
south to Marine Drive and east on Marine to its normal routing. 

Because the estimated duration of these interim bus route changes is about 
twelve months, it is desirable that Council endorses these arrangements. 

Therefore, it is RECOMMENDED that: 

A. The tenporary transit routes along Hudson Street from Marine Drive 
to 72nd Avenue, and 72nd Avenue from Hudson Street to Osier Street 
be approved. 

B. The ten?>orary bus stops on the west side of Granville Street north 
of 63rd Avenue, on the south side of 63rd Avenue west of Granville 
Street, on the east side of Hudson Street at Marine Drive, and on 
the south side of 72nd Avenue at Hudson Street be approved. 

C. The tenporary bus stop lay points on the west side of Granville 
Street north and south of 63rd Avenue, on the south side of 63rd 
Avenue west of Granville Street and on the west side of Oak Street 
north and south of 72nd Avenue be approved." 


FOR COUNCIL ACTION SEE PAGE(S) 
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B-7 


RE CQMMENDAT I ON 


1 . D. A. Brown, Claim No. 15097 

The Director of Legal Services reports as follows: 

"The claimant has submitted a claim totalling $961.45 
for replacement of carpeting severely damaged in a basement 

food on May 23, 1974. 

A report from the Engineering Department indicates that 
the backup of sewerage into the basement of the claimant was 
caused by City tree roots cutting off the sewer extension to 
the claimant's property. The carpeting was expensive and 
severely dzusaged because water seeped into the rubber backing 
ruining large areas of the carpet. The carpet was glued down 
and removal caused irreparable damage to the carpet backing. 
It subsequently had to be replaced. 

A bill for $961.45 has been submitted by the claimant 
for removal of the old carpet, preparation of the floor surface 
and laying of a new carpet comparable to that of the old. The 
amount of the claim is not unreasonable in the circumstances. 

Since the cause of the sewer backup were roots from xrees 
under city control, we believe the City is liable for the damage 
caused to the claimant's basement. I therefore RECOmEND that 
this claiim be paid . 


FOR COUNCIL ACTION SEE PAGE(S) rZf'.-rS. 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY DEVELOPMENT 


July 16, 1974 

A meeting of the Standing Committee of Council on Community- 
Development was held in the Laura Secord Elementary School, 2500 
Lakewood Drive, on Tuesday, July l6, 1974 at approximately 7:45 p.m. 


PRESENT : 


ABSENT ; 
CLERK: 


Alderman Volrich (Chairman) 
Alderman Harcourt 
Alderman Rankin 

Alderman Marzari 

D. Bennett 


INFORMATION 


1, Rezoning Application - North Side East 11th Avenue 
Between Commercial and Victoria 


Council on May 2S, 1974, when considering a Departmental report. 
Building and Planning matters dated May 24, 1974, and after hearing a 
delegation from Dr. Nathan Batt in support of the rezoning application, 
passed the following motion: 

"THAT the Standing Committee on Community Development arrange 
for a public meeting to be held in the area to obtain the views 
of the residents respecting the proposed development by South- 
west Consultants Ltd." 

At the public meeting held in the area this evening approximately 
50 persons were present. The Chairman advised that this was not a 
public hearing but merely a public meeting to hear the views of the 
residents in the area on the proposed development. 

Dr. R. H. Rogers, President of Southwest Consultants Ltd., with 
the aid of architect's drawings, explained the proposed development 
stating that it would be a seven-storey, commercial-residential building 
of modern design containing a day-care and health centre, 4^ suites - 
3^ of which would be self-owned and 10 woiold be senior citizens rental 
suites. There woiild be two levels of underground parking which would 
accommodate 95 cars. This site contains nine lots, each with a frontage 
of 33 feet for a total frontage of 297 feet and a depth of 127 feet 
presently developed with older two-storey frame structures with two or 
more rental suites in each house. 

Mr. H. W. Gray, Zoning Planner, explained that the Technical Plan- 
ning Board had recommended i-efusal of this rezoning application on the 
grounds that the surrounding property is zoned RT-<d, that there is ex- 
tensive RM-3 zoned property and a great deal of C-2 commercially zoned 
land on both sides of Commercial Drive which are vacant, underdeveloped 
or contain very old buildings, all requiring redevelopment. 

It was noted that the City Planning Commission, when considering 
this application, tied on the motion that the rezoning application be 
not approved. 

The following residents from the area spoke in opposition to the 
proposed development: 

Mr. Chris Shelton 
Mr. Fowler 

Mi's. Leslie McKinley, 1757 East 11th Avenue 


Cont'd . . . 


Standing Committee of Council on Community Development 2 

July 16, 1974 

Clause #1 continued ; 

Mr. S. Worobetz, 1734 East 11th Avenue 

Mr. C. Baker, 1743 East 11th Avenue 

Unidentified man and lady. 

The following spoke in favour of the proposed development: 

Mrs. A. W. Dodson, 2404 East 3rd Avenue 

Dr. D. W. Panton, Developer, 1750 East 10th Avenue 

Several of the residents that spoke in opposition to the develop- 
ment were tenants in the homes that were owned by Southwest Consultants 
Ltd. and their main objection was that they could not find similar 
residences at comparable rents. 

Dr. Rogers advised that several of the houses have been put on 
the market for sale as the developers had come to the conclusion that 
the rezoning application would not be approved; however, he stated that 
if Council saw fit to grant this rezoning application, they were still 
prepared to proceed with the development. 

The Chairman advised the meeting that Council would be consider- 
ing this matter again in the near future and if Council decided to 
refer the matter to a public hearing, the people in the neighbourhood 
would be duly notified. 

RESOLVED , 

TxHAT the representations made this evening by interested parties 
be received. 


The meeting adjourned at approximately 9:05 p.m. 

FOR COUNCIL ACTION SEE 9^Q^{^.£^l^ , 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 

JULY 18, 1974 


A meeting of the Standing Committee of Council on Finance 
and Administration was held in the #2 Committee Room, Third 
Floor, City Hall, on Thursday July 18, 1974 at 12:30 p.m. 

PRESENT : Alderman Bowers, Chairman 

Alderman Volrich 
Alderman Linnell 
Alderman Harcourt 


CLERK TO THE 

COMMITTEE: Marilyn Clark 


INFORMATION 

1. Review of the 1976-1980 Five Year Plan Submissions 

This was the first of a series of meetings held by the 
Committee to review the 1976-80 Five Year Plan submissions of 
Civic Departments and Boards. Following these meetings a pro- 
posed Five Year Capital Plan will be submitted for Council con- 
sideration. Allowance is made in the time schedule for public 
input, and the Capital Program as approved by Council will be 
submitted to the electors at the civic election on November 20, 1974. 

The Committee had for its information and consideration a 
report of the Staff Review Group dated July, 1974, on the 1976-80 
Capital Program. This team of senior Civic Officials had reviewed 
the submissions of Civic Departments and Boards to be included in the 
1976-80 Five Year Plan. Their report was primarily a priority 
rating of requested projects. It was noted that the team had not 
reviewed the submissions of public organizations in that they 
were primarily an expression of opinion. 

In summarizing the team's report for the Committee, the 
Director of Finance noted that there was no dollar target in 
respect of the various priorities. He called particular attention 
to those items which were included in the Initial Deletions column 
by the review team. These were items, that in the opinion of the 
team, did not properly belong in a Five Year Capital Program; in 
many cases these were items that should be considered as part of 
the Supplementary Capital Budget when the department involved is 
in a position to support them as supplementary capital expenditures. 

In assigning priorities the review group used the following 
criteria : 

a) Priority 1 - essential projects 

b) Priority 2a - most desirable projects 

c) Priority 2b - very desirable projects 

d) Priority 2c - desirable projects 

e) Priority 3 - "nice to have" projects 

f) Priority 4 - projects recommended for deletion 
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In considering the priority ratings as submitted by the 
review group, the Chairman noted that projects considered as 
Priority 1, following Committee and Council approvals, could be 
considered as being definitely in the proposed Five Year Plan. 
Those projects in 2B, 2C, 3 and 4 would not be included in the 
Five Year Capital Program. Items placed in Priority 2A will be 
considered in the 'maybe' category. Their inclusion in the total 
program will depend upon the total amount for which Council 
determines the electors should be asked to authorize borrowing. 

It was noted that over one-half of Priority 1 at this time 
is taken up by the Sewer Program, much of which is considered 
essential because of the requirements of the Pollution Control 
Board. It was further noted that borrowing for this program need 
not have the approval of voters. 

Your Committee, this day, considered the following sections 
of the report: 

I. Beautif ication and Preservation 
II. Cultural Facilities 
III. Community Recreation Facilities 
IV. Parks 

The Committee will be reviewing the balance of the Departmental 
submissions at its next meeting on July 25, 1974. 


2. Request for Allocation of Funds in the 1976-80 Five Year 
Plan for Access to the Fraser River 


A memorandum from Alderman Pendakur dated July 16, 1974 
requesting the Committee include an amount of $2,000,000.00 in 
the Five Year Plan for the development of bikeways, walkways, and 
equestrian paths along the Fraser River from Point Grey to Boundary 
Road was received. 

This matter will be considered at the next meeting of the 
Committee when Alderman Linnell, Vice-chairman of the Standing 
Committee of Council on Waterfront and Environment will report 
back on plans for access to the Fraser River. 


3. Toward Pay-As-You-Go Capital Financing 


A memorandum dated July 10, 1974 in regard to Pay-as-you-go 
Capital Financing was received from Alderman Bowers, Chairman. 

It was RESOLVED, 

THAT the Director of Finance be requested to check out 
the feasibility of cutting in half our debt charges as percentage 
of revenues by 1985 and report back to the Committee at the next 
meeting, July 25, 1974. 


The meeting adjourned at approximately 3:05 p.m. 

FOR COUNCIL ACllOU SEE i^iiGc(S) .'Zi. . 
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Clause 3 cont ' d 

Liaison to date with Devanco Corporation and other owners and 
tenants of the Robson Street area would indicate they are including 
the Haro diversion property in their formative plans for the 
proposed Robson redevelopment area. However, neither plans nor 
land assembly for the area have reached a staae where comprehensive 
redevelopment is possible. 

In the interests of superblock redevelopment it would be desirable 
to include the 0.7 acre City-owned Haro diversion property within 
the proposed Robson redevelopment scheme, however, the property is 
not considered crucial to the preservation of the retail character 
of Robson Street. In addition it is physically separated from the 
Robson Street properties by the site of a new ten-storey apartment 
building (Lot 15 and the West H of Lot 16, Block 5, D.L. 185) and 
the British Columbia Automobile Association property (East h of 
Lot 16 and Parcel E, Block 5, D.L. 185). 

Although desirable, inclusion of the Haro diversion property in 
the proposed Robson Street redevelopment area appears to be 
neither crucial, nor feasible under these present circumstances. 

Notwithstanding the above, it is suggested that the City of 
Vancouver should be prepared to consider inclusion of the Haro 
diversion property if developers are able to demonstrate a 
workable means of doira so within the estimated 6 to 8 months 
required to prepare the property for sale. 

It is therefore RECOMMENDED: 

THAT Council adopt the recommendations of the Board 
of Administration report dated May 22nd, 1970, thereby 
approving subdivision, rezoning and sale of the Haro 
diversion property includincr the closed portion of 
Haro Street. 

FURTHER, THAT Council not be adverse to considering 
inclusion of the Haro diversion property (excluding 
the northerly 35' + of closed Haro Street) in a 
workable Robson Street redevelopment plan, if such 
a plan is submitted within the estimated 6 to 8 month 
period required to prepare the property for sale." 

Your Board RECOMMENDS that the foregoing joint report of the City 
Engineer, Supervisor of Property and Insurance and the Director of 
Planning be endorsed. 

(Copies of the Board of Administration report dated May 22nd, 
1970 and the report of the Director of Planning dated February 
19th, 1970 are circulated for the information of Council.) 

4. Rezoning: Area bounded by Skeena Street, 

Second Narrows Bridge approach, Rupert Street 
and C.P.R. Right-of-way 

An application has been made by the Director of Planning requesting 
an amendment to the Zoning and Development By-law whereby the above 
lands would be rezoned from an RS-1 One-Family Dwelling District 
and a C-2 Commercial District to an M-1 Industrial District. 

Urban Renewal Scheme No. 6 is being carried out under agreements dated 
September 21, 1967 and January 23, 1968 with the Federal and 
Provincial Governments. 

The scheme will provide approximately 7 acres of industrial sites 
through acquisition and clearance of lands presently zoned RS-1 One- 
Family Dwelling District, C-1 Commercial District and certain 
redundant streets and lanes. 


cont ' d 
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REPORT TO COUNCIL 


STANDING COMMITTEES OF COUNCIL ON COMMUNITY 

DEVELOPMENT. P^INANCE AND ADMINISTRATION 
AND SOCIAL SERVICES 


July 25, 1974 


A joing meeting of the Standing Committees of Council on Commionity 
Development, Finance and Administration and Social Services and Health 
was held in the No. 1 Committee Room, Third Floor, City Hall, on Thursday, 
July 25, 1974 at approximately 3:30 p.m. 


PRESENT ; 


Alderman Volrich (Chairman) 

Alderman Bowers 

Alderman Harcourt 

Alderman Hardwick (4:05 p.m.) 

Alderman Marzari 

Alderman Rankin 


ABSENT: 


Alderman Linnell (At Waterfront Committee 

meeting) 

Alderman Gibson 


CLERK: 


D. Bennett 


RECOMMENDATION AND CONSIDERAT ION 


1. Future Funding - Neighbourhood Services Association 
Community Development Department and Citizen Groups 

The Committees had for consideration a report of the Director 
of Social Planning dated July 19, 1974 (copy of which is attached) to- 
gether with appendices, a memorandum from Alderman Harcourt dated 
July 25, 1974 and three commiini cat ions as follows: 

(a) Letter from United Way of Greater Vancouver dated July 22, 
1974 supporting continued funding of Neighbourhood Services 
Association - Community Development Department. 

(b) Letter from Grandview-Woodlands Area Council dated July iS, 
1974 requesting support for the continued fiinding of Neigh- 
bourhood Services Association - Community Development Depart- 
ment. 

(c) Letter from Neighbourhood Services Association dated July l6, 
1974 requesting permission to appear before Council as a 
delegation when this report is before Council. 

Mr. M. Egan, Director of Social Planning, reviewed the Departmental 
report and advised that on Council's instruction, a Committee chaired by 
Alderman Harcourt, was set up; the purpose of which was to report back 
to Council on: 

A. the future focus and extent of funding of comm;inity develop- 
ment services by the City of Vancouver; 

B. the need for and relationship of community development services 
to : 

(i) Local Area Councils and Information Centres; 

(ii) Local Area Planning and Neighbourhood Improvement 
Programmes ; 


Cont'd . . • 
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Clause #1 continued : 

(iii) Provincial Department of Human Resources newly established 
Community Resource Boards; 

(iv) civic departments, in particxilar. Planning and Civic 
Development and Social Planning; 

(v) other citizen and special interest groups in the City." 

In the Departmental report it was advised: 

"It is our conclusion that at this point in time, given the 
diverse community involvements of many civic departments that 
it is time for the City of Vancouver to move into a different 
form of assistance to local communities and citizen groups to 
reflect these changing conditions. It is suggested that funding 
or other assistance to citizen groups in need of organizational 
and technical aid on specific projects or matters directly 
related to the jurisdiction of the City of Vancouver be funded 
directly by the Vancouver City Council. Further, where these 
projects and matter affect or concern the City, communication 
and feedback should be directly back to City Council or the 
appropriate Standing Committee of Council." 

The report concluded with several recommendations of the Director 
of Social Planning which he discussed with the Committees. 

Alderman Harcourt in speaking to his memorandum (copy of which is 
attached) advised that he did not agree with the recommendations of the 
Director of Social Planning and suggested that before Council takes any 
further action, a meeting should be held with the Minister of Human 
Resources to discuss his Department report on NSA-CD which will be ready 
in August. Council should also have the results of the inter-governmental 
Committee on which Mr. Egan is participating, discussing such diverse 
programs as LIP, OFY, LEAP, Student Employment programs and their general 
effect on local government. 

Mrs. Mary Knox, Chairman and President of the NSA-CD Department, 
appeared as a delegation and advised that she did not feel fiinding should 
be made directly to citizen groups but that it should be made through 
an agency such as Neighbourhood Services Association. Other community 
groups were present and they, with the exception of DERA, requested that 
funding be continued to the NSA-CD Department. After considerable dis- 
cussion it was 

RECOMMENDED , 

(a) THAT we continue funding the Neighbourhood Services Associa- 
tion - Community Development Department as requested to 
December 31, 1974. 


A tip vote resulted and the above Recommendation is therefore 
submitted to Council for CONSIDERATION. 


(b) THAT an additional grant of $4,^02, the City's share of the 
NSA-CD budget requested for 1974, be provided NSA-CD to enable 
them to phase out staff as required by October 15, 1974. 

(c) THAT financial assistance be available to citizen groups 
directly through an appropriate Standing Committee of Council 
on the following basis: 

(i) To assist citizens to organize themselves around specific 
neighbourhood and community issues and neighbourhood 
projects 


Cont'd . . 
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Clause #1 continued ; 

(ii) To assist citizen groups to obtain and use expert tech- 
nical and professional advice on how best to achieve 
the results they desire. 

(d) THAT such financial assistance be for a specific time period, 
not to exceed one year. 

(e) THAT the communications from United Way of Vancouver dated 
July 22, 1974 and from the Grandview-Woodlands Area Council 
July iS, 1974 be received and that the necessary delegation 
arrangements from Neighbourhood Services Association be made. 

[Alderman Marzari is recorded as voting against Recommendations 
(c) and (d).] 


The meeting adjourned at approximately 5:30 p.m. 


NOTE: If Council agrees, the delegation will appear on 
July 30, 1974. 


FOR COUNCIL ACTION SEE PM5(S) 'ZE^- 


CITY OF VANCOUVER 
SPECIAL COUNCIL - AUGUST 1st, 1974 


A Special Meeting of the Council of the City of Vancouver was 
held in No. 1 Committee Room, Third Floor, City Hall on 
Thursday, August 1st, 1974 at 9:30 a.m. to discuss Local Area 
Planning. 

PRESENT: Mayor Phillips 

Aldermen Bowers, Gibson, Hardwick, 
Linnell, Marzari, Pendakur and Rankin 

ABSENT: Aldermen Harcourt and Volrich 

Alderman Massey (Leave of Absence) 

CLERK TO 

THE COUNCIL: M. Cross 


MOVED BY Aid. Linnell 
SECONDED BY Aid. Pendakur 

THAT this Council do resolve itself into Committee of the 
Whole, Mayor Phillips in the Chair, to consider the matter of 
Local Area Planning. 

- CARRIED UNANIMOUSLY. 

The Mayor advised that at the Coiincil meeting of July 9th, 
1974 the question of Local Area Planning and Staffing of the 
Planning Department was referred to a Special Meeting of 
Council for full discussion. By memorandum of July 11th, the 
Mayor requested the Director of Planning, the City Engineer 
and the Director of Social Planning to provide him with 
comments on local area planning. These comments had been 
distributed prior to the meeting. 

A memorandiam from the Mayor dated July 31st, 1974, containing 
recommendations which co— incided with most of those he had re- 
ceived from staff, was distributed at the meeting. 

Discussion followed with respect to the 'pre-planning', 
•planning* and 'implementation' processes. It was agreed that 
the time limit to be imposed would be related to the 'planning' 
process only. 

The Mayor stated that his memorandum of July 31st reflected 
the three processes as follows: 

pre-planning - Step 1 
planning - Steps 2-6 
implementation - Step 7. 

With respect to identifying needs and problems, it was 
stated that the best method of obtaining public opinion is by 
the use of surveys but in order to get a survey that shows no 
bias, it should be done either by an independent market analysis 
firm or a task force of officials to see that biases are balanced. 
It was felt that the Social Planning Department should be assigned 
the task of preparing surveys. The Director of Social Plannning 
stated that he was willing to have the Planning Department the 
Department responsible for neighbourhood planning and the co- 
ordination of the identification of needs and problems but he 
wanted assurance that his Department would still be allowed to 
initiate research projects and pass the information along to 
Council. 

"Steps in the Planning Process" as outlined in the Mayor's 
memorandum of July 31st were considered and the following action 
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was taken: 

MOVED by Aid. Linnell 

THAT the Planning Department, through the Community Develop- 
ment Committee, co-ordinate the identification of needs and 
problems, including questionnaires and/or surveys, with input 
from members of Council and consultation with local citizens 
and citizens groups. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Linnell 

THAT Council, with the advice of the Board of Administration, 
decide on objectives, exact area of study, schedule, budget and 
advisability of opening a neighbourhood office, in consultation 
with local citizens and citizen groups. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Hardwick 

THAT Council formally establish an Advisory Planning 
Committee of local citizens, with clear Terms of Reference. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Pendakur 

THAT alternative recommendations be prepared for 
various objectives, in co-operation with the Advisory Committee 
and Civic Departments, and made available to citizens for informa- 
tion and comment. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Linnell 

THAT a Task Force of senior officials from several civic 
departments, co-ordinated by the Board of Administration, 
review the recommended alternatives. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Pendakur 

THAT the report from the Task Force on recommended alternatives 
be submitted to the Advisory Committee for review. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Pendakur 

THAT Council make decisions based on all available 
information. 

FURTHER THAT minority views from all advisory bodies be 
presented to Council. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Pendakur 

THAT when the neighbourhood planning process is completed, 
the Planning Department continue its normal servicing of the 
neighbourhood. 

- CARRIED UNANIMOUSLY i 
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Consideration was given to the recommendations set out in the 
first page of the Mayor's memorandum of July 31st and the 
following action was taken: 

MOVED by Aid. Gibson 

THAT the Planning Department be the department responsible 
for neighbourhood planning. 

" CARRIED UNANIMOUSLY 

MOVED by Aid. Pendakur 

THAT Council, on advice of the Planning Department and the 
Community Development Committee, make the selection of 
neighbourhoods . 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Marzari 

THAT the target for completion of the planning process 
be one year, as described in the 'Steps in the Planning 
Process', previously approved this day. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Hardwick 

THAT consideration of the number of neighbourhood planning 
programmes to be undertaken at any one time be deferred pending 
a report from the Director of Planning having regard to the 
comments made this day. 

FURTHER THAT the questions of staffing of the Planning Department 
and budget requirements be referred to the Board of Administration 
and the Planning Department for further report. 

" CARRIED UNANIMOUSLY 

MOVED by Aid. Linnell 

THAT the Committee rise and report. 

" CARRIED UNANIMOUSLY 

MOVED by Aid. Pendakur 
SECONDED by Aid. Linnell 

THAT the report of the Committee of the Whole be adopted. 

" CARRIED UNANIMOUSLY 


The meeting adjourned at approximately 11:45 a.m. 


The foregoing are Minutes of the Special Coimcil Meeting 
of August 1, 1974, adopted on August 13, 1974. 



MAYOR 


CITY CLERK 


« 


4 


CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 


A regular meeting of the Council of the City of Vancouver 
was held on Tuesday, August 13, 1974, in the Council Chamber, 
commencing at approximately 9.30 a.m. 

PRESENT; Mayor Phillips 

Aldermen Bowers, Gibson, Harcourt, Hardwick 

Linnell, Marzari, Pendakur and Volrich 

ABSENT; Alderman Massey (Leave of Absence) 
Alderman Rankin (Vacation) 


CLERK TO THE COUNCIL 


D.H. Little. 


PRAYER. 

The proceedings in the Council Chamber wei'e opened with 
prayer . 


'IN CAMERA ' MEETING 

The City Clerk advised that the 'In Camera' Committee was 
in agreement with the items to be considered at the 'In Camera' 
meeting to be held later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Linnell 
SECONDED by Aid. Hardwick 

THAT the Minutes of the Regular Council Meeting dated 
July 30, 1974 (with the exception of the 'In Camera' portion) 
and the Minutes of the Special Council Meeting held on August 
1, 1974, be adopted. 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Linnell 
SECONDED by Aid. Hardwick 

THAT the Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 


UNFINISHED BUSINESS 

It was agreed to defer the following items of Unfinished 
Business for consideration following delegations later this day. 

1. Business License Suspension - 1833 Victoria Diversion 

2. Rezoning Application - S/E Corner East Broadway 
between Woodland and Commercial Drives (1636 East 
Broadway . 

3. Rezoning Application - North Side of S.E. Marine Drive 
between Eraser Street and Poplar Street. 

4. Rezoning Application - East Side of Cambie Street 
(7500 Block) . 


5. Urban Renewal Funds. 
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COMMUNICATIONS OR PETITIONS 


Proposed Regulation of Rental Agencies (Rentex) 

Townhouse Development at Vine and 8th Avenue 

It was agreed to hear delegations from the following later 
this day. 

Owen, Bird (Barristers & Solicitors) on behalf of Rentex, 
Mr. Graeme Vickery re Townhouse Development. 


Community Recreational Facilities Fund 

MOVED by Aid. Pendakur 

THAT the following communication from the Minister of 
Recreation and Conservation - The Hon. Jack Radford, be received 
for information and an appropriate reply be forwarded by the 
Mayor . 

" I am pleased to inform you that your application for a grant of 
$333,333.00, has been approved for your Orpheum Theatre project. 

As outlined in the guidelines, progress payments will be made in the 
following manner: 45% upon written notification that the project has 
commenced; 45% upon certification by the project sponsor that 50% of 
the work has been completed; and 10% upon receipt of a certificate 
of completion signed by an auditor. 

We are sure that the above project will be a valuable addition to the 
recreational amenities of your community, and hope that you and your 
fellow citizens will receive many years of use from this facility. " 

- CARRIED UNANIMOUSLY 


Surrender of Lease - Evans Products Company Limited 

MOVED by Aid. Hardwick 

THAT the resolution of Council dated July 23, 1974, 
respecting Surrender of Lease - Evans Products Company Limited, 
be amended by change of the effective date of surrender to 
July 1, 1974 from July 31, 1974, and therefore, the resolution 
in its amended form shall read as follows: 

"THAT the request of Evans Products Company Limited, 
for surrender of lease on the subject property to 
be effective July 1, 1974, be approved." 

- CARRIED UNANIMOUSLY 


Use of Hodson Manor (Petition) 

MOVED by Aid. Pendakur 

THAT the letter and petition received from Mr. V. Hansen 
objecting to certain proposed uses in respect of Hodson Manor 
be referred to the Director of Planning for discussion with the 
parties concerned. 

- CARRIED UNANIMOUSLY 
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COMMUNICATIONS O R PETITIONS (Continued) 

Park Board Plans for Major Buildings 

The Park Board, under date of July 25, 1974, submitted the 
following letter: 


The follcving is an excerpt fran the ndnutes of the last 
neeting of the Board held on Monday, July 22, 1974: 

. . . " PARK BOARD PLftNS FX» MfiJOR BUILDINGS 

"On May 27, 1974, the Board passed the following notion 
which was received by CLty Council on June 11 for 
information: 

. . 'That the strongest possible oonmunication go back 
to City Council eaqpressing this Board's opinion 
that it does not appreciate, nor deem it to be 
correct, that City Council should continue their 
erosion of tiie role of the Park Board in conducting 
its official functions as a duly elected body in 
the City of Vhnoouver' . . 

"Ihe City Clerk in a letter dated June 17, 1974, 
advised that CLty Council on JUne 11 passed the 
following motion v^ien dealing with a report of the 
Standing Copinittee of Council on Finance and Adndnistra- 
ticn dated May 23, 1974: 

. . "Ihat the Park Board be requested to present guide- 
lines or a method of administering this policy of 
giving Council the cpportunity to examine plans 
before they go out to tender' . . 

"Carmissicner DuMoulin stated he felt it was not necessary 
to put plans to City Council before they go out to tender 
as we now have a very capable Director of Planning and 
Developnent. It was noted that the City's Director of 
Planning is aware of Peuic Board plams as the Board must 
apply for a Develcpment Permit for each project and 
City Council should direct their enquiries to the 
Planning Department. 


"It was reguleurly moved and seoonded, 

"FE90LVED: That the resolution of Council dated 
JUne 11, 1974, be received. 


- Carried. " . . . 


MOVED by Aid. Hardwick 

THAT this communication be received. 

- CARRIED UNANIMOUSLY. 


Grant Request - Jokers Field Hockey Club 

A communication, dated August 8, 1974, was noted from the 
Jokers Field Hockey Club requesting financial assistance towards 
the cost of hosting visiting hockey teams from Munich, Germany. 

MOVED by Aid. Bowers 

THAT the request for financial assistance be received and 
no further action taken, with advice to the organization that 
applications should be made to the B.C. Physical Fitness and 
Amateur Sports Fund for assistance. 


- CARRIED UNANIMOUSLY 
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COMMUNICATIOxNS OR PETITIONS (Continued) 

8. Langara Lands and 

Standing Committee Report on Civic Development, August 1,1974. 

A request was received from Mrs H, Moran, Acting Chairman 
for the Citizens' Committee on Langara, that her organization be 
heard on the matter of use of Langara Lands. 

It was agreed to hear the delegation and at this time to 
consider the Standing Committee's report on Civic Development. 


Heritage Inventories 
(Clause 1) 


MOVED by Aid. Hardwick 

THAT Clause 1 of the Standing Committee's report, be 
received for information. 

- CARRIED UNANIMOUSLY 


Langara Lands 
(Clause 2) 

When considering this clause, a delegation was heard from 
Mrs H. Moran on behalf of the Langara Citizens Committee expressing 
views on the matter and particularly that any plebiscite, in 
respect of 7 acres for park purposes, should be on a city-wide 
basis . 

After due consideration, it was 

MOVED by Aid. Hardwick 

THAT the resolution in Clause 2 respecting a telegram sent 
by the Mayor to the Minister of Recreation and Conservation re 
plebiscite, be approved 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Hardwick 

THAT the recommendations (a) to (e) inclusive, in the 
clause be approved after amendment and rewording to read as follows: 

(a) THAT if the housing option is pursued, the selling 
price of the land be $260,000 per acre with the 
extra $700,000 being made available for reconstruction 
and rehabilitation of the Golf Course. 

(b) THAT, on the assumption that 20 acreas are available 
for housing, the Director of Planning be instructed 
to look into: 

(i) possibility of providing approximately 130 

units of single and family housing at free , 
market value, 

(ii) approximately 140 units of single and family 

housing in cooperative housing being developed 
in conjunction with the Provincial Government, 

(iii) provision of approximately 100 units for 

senior citizens housing; the Planning Department 
to seek out an appropriate Charitable Organiz- 
ation for this development, 

and the Director of Planning report back on details 
of the required rezoning and methods of disposal. 


CONTINUED. 
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Board of Administration, June 19, 1970 JUM 2 3 1970(BUILDING - 5) 
Clause 4 cont'd 

The lands within the urban renewal scheme, for which rezoninq is 
required, are bounded generally by Rupert Street, McGill Street, 
Bridgeway, Skeena Street and the toe of the embankment forming the 
south approach to the Second Narrows Bridge. There are, however, 
two parcels of privately-owned land lying north of the McGill 
Bridgeway realigned street and the C.^.R. riaht-of-way presently 
zoned RS-1 and C-1, which should be rezoned to industrial con- 
currently. These are identified as Block K, D.L. HT , Plan 05461, 
owned by the C.P.R. and Lot 4, Balance Block J. D.L. HT , owned bv 
Alberta Pool Elevators Limited. In addition, a small triangular 
parcel of land, identified as Lot 16, which was purchased by the 
City from the Province to provide for realignment of McGill- 
Bridgeway, should also be rezoned. Letters dated August 13, 1969 
from Marathon Realty Co. Ltd. and dated August 20, 1969 from 
Alberta Wheat Pool advise that those owners have no objection to 
rezoning to industrial. 

IT IS THEREFORE RECOMMENDED that the lands north of McGill- 
Bridgeway be rezoned from RS-1 One-Family Dwelling District and C-1 
Commercial District to M-2 Industrial District (Heavy) and the lands 
south of McGill-Bridgeway , between Rupert Street and Skeena Street, 
north of the approaches to the Second Narrows Bridge, be rezoned to 
M-1 Industrial District (Light) . 

The Technical Planning Board on May 15th, 1970 endorsed the above- 
mentioned recommendation. The Town Planning Commission on May 29th, 
1970 endorsed the recommendation with the specific recommendation 
that the industry be carefully selected. 

Your Board RECOMMENDS that the reports of the Technical Planning Board and 
the Town Planning Commission be received and the application be referred 
for Council's consideration at a Public Hearing. 

(A plan showing the lands concerned is circulated for the 
information of Council.) 


INFORMATION 

5. Parking; Royal Vancouver Yacht Club 

On May 26, 1970 City Council instructed that: 

"....the Board of Administration be requested to submit a progress 
report to Council respect parking proposals to accommodate the 
Royal Vancouver Yacht Club requirements, as referred to in Council 
resolution of April 7, 1970, when the City Engineer and City 
Planner were directed, in co-operation with the ^ark Board, to 
consider proposals and recommend an alternate acceptable plan to a 
previous proposal which was not proceeded with, re: the area near 
Pioneer Park . " 

The City Engineer and the Director of Planning report as follows: 

"The City officials concerned have met and discussed alternate plans 
for the Royal Vancouver Yacht Club parking requirements. As the 
proposal involves further action by the Yacht Club, the alternative 
schemes have been submitted for their comments. The Club is ex- 
pected to reply very shortly and it is hoped that a final report 
can be submitted to Council within two weeks." 

Your Board submits the report of the City Engineer and the Director of 
Planning for the information of Council 
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COMMUNICATIONS OR PETITIONS (continued) 

Langara Lands 

( Clause 2) (continued) 

(c) THAT the matter of the reconstruction and rehabilitation 
of Langara Golf Course be referred to the Director of 
Planning for consultation with the Board of Parks and 
Public Recreation and the Langara Golf Course Citizens' 
Sub-Committee. 

(d) THAT Council release two acres at $225,000 per acre 

to the Y.M.C.A. and the question of location and siting 
of the facility be referred to the Director of Planning; 
the question of public access to the facility to be 
negotiated to the satisfaction of the Board of Parks and 
Public Recreation and City Council. 

FURTHER THAT it be clearly understood that the City is 
under no obligation with respect to capital funding in 
the construction of the Y.M.C.A. facility, although the 
Council supports the Y.M.C.A. 's application to the 
Provincial Government for capital funding of the project. 

(e) THAT the matter of other recreation facilities be 
referred to the Director of Planning for consultation 
with the Board of Parks and Public Recreation and 
report back. 

- CARRIED 

(Alderman Marzari voted against the Motion) 

MOVED by Aid. Marzari 

THAT this whole report be tabled for consideration after 
August 31, 1974. 

- LOST 

(Aldermen Bowers, Gibson, Harcourt, 
Hardwick, Linnell, Pendakur, Volrich 
and the Mayor voted against the Motion) 


9. Planning of University Endowment Lands - 
Endowment Lands Regional Park Committee 

A request was received from Mr. Ian Bain - Co-chairman 
Endowment Lands Regional Park Committee, to be heard by Council 
in the matter of planning of the University Endowment Lands, 
concern being expressed in respect of an article in the 
quarterly review of the Planning Department on this question. 

MOVED by Aid. Gibson 

THAT delegation arrangements be made for this organization 
to be heard by Council at 2. p.m. at the next regular meeting on 
August 27, 1974. 

- CARRIED UNANIMOUSLY 

(The Mayor agreed to arrange for the detailed 
report of the Planning Department, in respect 
of University Endowment Lands, to be circulated 
to members of Council) 
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BOARD OF ADMINISTRATION. DEPARTMENT AND OTHER RE P ORTS . 

BOARD OF ADMINISTRATION 
REPORT, August 9, 1974 

Works and Utility Matters, 
August 9, 1974. 

The Council considered this report which contains six clauses, 
identified as follows: 

CI. 1. Closure of Portion of Lane South of 14th Avenue, 

West of Hemlock Street - Block 451, D.L.526. 
CI. 2. Supply and Installation of 30-Inch Diameter 

Casing Pipe under B.N.I. Railway Tracks in 

vicinity of Chess Street, 300' South of Malkin 

Avenue - False Creek Flats. 
CI. 3. Tenders for Street Lighting Contract No. 105. 
CI. 4. Local Improvements on the "Initiative Principle" 
CI. 5. Easement Through City Property at Cassiar and 

Bridgeway for Greater Vancouver Sewerage and 

Drainage District Sewer. 
CI. 6. Tender No. 747 - Stanley Park Neighbourhood 

Streets, Mini-Parks and Pedestrian Pathways. 

Council took action as follows: 

Cla uses 1, 2.3,5 & 6 . 

MOVED by Aid. Harcourt 

THAT the recommendations of the Board of Administration 
contained in Clauses, 1,2,3,5 and 6 be approved. 

- CARRIED 

(Note: Alderman Pendakur voted against Clause 1) 

Local Improvements on the 
'Initiative Principle' (Clause 4) 

MOVED by Aid. Hardwick 

THAT the recommendations of the Board of Administration 
contained in this clause be approved. 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY. 


Building and Planning 
Matters, August 9, 1974 . 

Strata Title Application - New Construction, 
1146 Harwood Street, Vancouver, B.C. 
Lot F, Block 27, D.L.185, Plan 15423. 
Laxf ord Development Corporation Ltd. (Clause 1) 

MOVED by Aid. Volrich 

THAT the application of Laxford Development Corporation Ltd., 
under the Strata Titles Act re new construction at 1146 Harwood 
Street, be approved, subject to application of the relevant by-laws. 

- CARRIED UNANIMOUSLY 

Arbutus Village Phase II - 
Str eet Names (Clause 2) 

MOVED by Aid. Hardwick 

THAT the first part of the Committee's recommendation, i.e. 
approval of certain street names within the development, be approved. 

FURTHER THAT the second part of the recommendation, i.e. signs 
indicating private property, be deferred for a further report, and 
Marathon Realty, who have requested to appear, be given an opportunity 
to do so when the report is available to Council. 


- CARRIED UNANIMOUSLY 


'O 
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BOARD OF ADMINISTRATION, DEPARTMENT AND OTHER REPORTS (continued) 

Fire and Traffic Matters 
August 9. 1974. 

St. Roch Fire Protection 
(Clause 1) 

MOVED by Aid. Pendakur 

THAT the recommendation of the Board of Administration 
contained in this clause, be approved. 

- CARRIED UNANIMOUSLY 

(Aid. Volrich voted against the motion) 

Fire Department Training 
Platform on Burrard Bridge 
(Clause 2) 

MOVED by Ald.Linnell, 

THAT the recommendation of the Board of Administration 
contained in this clause, be approved. 

- CARRIED UNANIMOUSLY 


Finance Matters, 
August 9, 1974 . 

The Council considered this report which contains five clauses, 
identified as follows: 

CI. 1. Vancouver Library Board - Staffing Requirements 

for new Bi'anch Library. 
CI. 2. Vancouver Library Board - Staffing Requirements 

Historic Photograph Section. 
CI. 3. Staff Changes in Water Works Operations Branch. 
CI. 4. Additional Overtime Funds for Fire and Rescue. 
CI. 5. Request for Class II Rate Shawnigan International 

Festival 

Council took action as follows: 
Clauses 1-4. 


MOVED by Aid. Volrich 

THAT the recommendations of the Board of Administration 
contained in Clauses 1, 2, 3 and 4, be approved. 

- CARRIED UNANIMOUSLY 

Request for Class II Rate - 
Shawnigan International Festival 
(Clause 5) 


MOVED by Aid. Bowers 

THAT, pursuant to request received, the Class II rate of 
$270.00 per evening, in respect of use of the Playhouse by the 
Shawnigan International Festival on the evenings of August 26 
and 27, 1974, be applied.. 

- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION. DEPARTMENT AND OTHER REPORTS (continued) 

Property Matters 
August 9, 1974. 

The Council considered this report which contains four clauses, 
identified as follows: 

CI. 1. Anavets Senior Citizens Housing Society. 
Situated 900 Block East 8th Avenue. 

CI. 2. Acquisition for Replotting. East Side 

of Tyne Street between Euclid and Foster 
Avenues . 

CI. 3. Priority Agreement on Strathcona Mortgage 
Chun Chau Tsui and Sau Tsui. 

CI. 4. Acquisition for Arbutus- Burrard Connector. 
1822 West 2nd Avenue 


Council took action as follows: 

Clauses 1-3 

MOVED by Aid. Volrich 

THAT the recommendations of the Board of Administration 
contained in clauses 1, 2 and 3, be approved. 

- CARRIED UNANIMOUSLY 


Acquisition for Arbutus-Burrard Connector. 
1822 West 2nd Avenue (Clause 4) 


MOVED by Aid. Hardwick 

THAT the Supervisor of Property and Insurance be authorized 
to acquire 1822 West 2nd Avenue, in accordance with the report 
of the Supervisor of Property and Insurance submitted by the 
Board of Administration under date of August 9, 1974, for the 
sum of $40,500.00, chargeable to Code No. 146/1901 - Arbutus- 
Burrard Connector. 

- CARRIED UNANIMOUSLY 

(It was agreed that when the Council receives a report 
on the Kitsilano Area Plan, a Report Reference will 
be given at that time in respect of the Arbutus-Burrard 
connector) 


DEPARTMENT REPORT 
August 9, 1974 

Works and Utility Matters, 
August 9, 1974. 


The Council considered this report which contains three 
clauses, identified as follows: 

CI. 1. X-Kalay Foundation Society Cooperative 
Housing Project. 

CI. 2. Street Cleaning - 700 Block East Hastings Street. 

CI. 3. Street Lighting on Gore Avenue, 

from Hastings Street to the Waterfront. 


Continued . 
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BOARD OF ADMINISTRATION, DEPARTMENT AND OTHER REPORTS (continued) 

Works and Utility Matters 
August 9, 1974. (continued ) 

The Council took action as follows: 

Clauses 1, 2 3 . 

MOVED by Aid. Linnell 

THAT the recommendation of the Director of Planning contained 
in Clause 1, be approved, and Clauses 2 and 3 received for 
information. 

- CARRIED UNANIMOUSLY 


Building and Planning 
Matters, August 9,1974 . 

The Council considered this report which contains four 
clauses, identified as follows: 

CI. 1. Development Permit Application No. 67355, 

1390 East 33rd Avenue. 
CI. 2. Development Permit Application No. 67336, 

6459 Main Street. 
CI. 3. Development Permit Application No. 67356, 

985 West 41st Avenue. 
CI. 4.. Amendment to Parking Policy in the Downtown 

Commercial Area. 

Council took action as follows: 

Clauses 1-4. 

MOVED by Aid. Pendakur 

THAT the recommendations of the Director of Planning, 
contained in Clauses 1, 2, 3 and 4, be approved. 

- CARRIED UNANIMOUSLY 


Licenses & Claims Matters 
August 9. 1974. 

Lee Building, 175 East Broadway, 
(Clause 1.) 

MOVED by Aid. Gibson 

THAT the report of the Director of Permits and Licenses, 
be received for information. 

- CARRIED UNANIMOUSLY 


Finance Matters 
August 9, 1974 

Straits Towing Limited 
(Clause 1) 


MOVED by Aid. Hardwick 

THAT the recommendation of the Director of Legal Services 
contained in this clause, be approved. 

- CARRIED UNANIMOUSLY 

Representation on the 
Technical Planning Board 
(Clause 2) 


MOVED by Aid. Hardwick 

THAT the recommendation of the Director of Planning and the 
Director of Legal Services, contained in this clause, be approved. 


- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION, DEPARTMENT AND OTHER REPORTS (continued) 


C. Board of Administration 
Report, August 9, 1974. 


Branch Library - 12th & Granville Street, 
Lease of Premises. 


Council considered the following report from the Director 
of Finance: 

'The present Five Year Capital Plan for Libraries includes the 
establishment and equipping (including the purchase of books and other materials) 
Df a Branch Library in rental premises in the vicinity of 12th & Granville Street. 
City Council has previously approved funds for the acquisition of books for 
the proposed Branch. 

The Director of the Vancouver Public Library has forwarded a resolution 
)f the Library Board that City Council approve the lease of a portion of the 
)remises at 12th and Granville and that additional costs incurred be provided from 
their unallocated Library Capital Funds. 

I have reviewed this request with the Director and report as follows: 

"The Library Board with the assistance of the Property & Insurance 
Office have located a site in a new building to be constructed by the Toronto 
Dominion Bank at 12th and Granville St. It is anticipated construction will 
be completed in March 1975. The Bank have advised that the deadline for their 
acceptance of the low tender is noon Wednesday, August 14, 1974, and require 
a decision from the city prior to that date. Negotiations have been held 
with the bank for lease of an area of 2425 sq. ft. and a rate of $6.00 a sq. 
ft. ($14,550 per annum) has been arrived at. 

In order to complete the area to the full requirements of the 
Library Board including the provision of a passenger elevator there is an 
excess cost to the Bank of $17,761 including architect's fees, etc. This is 
over and above the finishing work being provided by the Bank in the $6-00 per 
sq. ft. rate. 

The Library Board at their meeting of August 7th when considering 
.tlri'S matter has recommended that a ten year lease at $14,550 be approved and 
that the additional funds be provided from their unallocated balance ^mount- 
ing to-65,000) of the Five Year Capital Plan. They also wish to bring to 
Council's attention that the unallocated balance was earmarked for develop- 
ment in West Pt. Grey. However, due to the uncertainty created by the 
question of possible development of the University Endowment Lands, the 
Library Board is of the opinion that the branch library in West Pt. Grey 
cannot be considered at this time. 

The Supervisor of Property & Insurance has been involved in the 
negotiations and advises that in view of the location and the facilities 
provided that the gross rental rate including the amortization cost is 
' realistic. 

Since the request of the Library Board is in accordance with the 
present Five Year Capital Plan, that the location is considered ideal, and 
that the lease figure is realistic, it is RECOMMENDED that 

1) City Council approve in principle the foregoing arrangement to 
lease the area from the Toronto Dominion Bank and 

2) That a lease, satisfactory to the Director of Legal Services, be 
entered into with the Toronto Dominion Bank along the lines 
mentioned in the report 

3) the additional funds amounting to $17,761 be provided from the 
unallocated balance of the Library Board Five Year Capital funds" ' 

Your Board recommendsthat the foregoing report of the Director of 
Finance be approved. 

MOVED by Aid. Bowers 

THAT the recommendation of the Board of Administration 
contained in this clause, be approved. 

- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION, DEPARTMENT AND OTHER REPORTS (continued) 


Report of the Official 

Traffic Commission, July 24, 1974 . 

The Council considered this report which contains five 
clauses, identified as follows: 

CI. 1. Tisdall Street/45th Avenue - Oakridge Traffic. 

CI. 2. 1700 Block East 3rd Avenue. 

CI. 3. Roadway Lighting on Oak Street at 46th Avenue. 

CI. 4. Truck Route Report. 

CI. 5. Deployment of Police Manpower. 

Council took action as follows: 

Tisdall Street/45th Avenue - Oakridge Traffic, 
(Clause 1) . 


MOVED by Aid. Marzari 

THAT the Commission's recommendation 'A' in this clause be 
received and the balance of the recommendations 'B' to 'E' be 
approved . 

- CARRIED UNANIMOUSLY 

1700 Block, East 3rd Avenue. 
(Clause 2) 


MOVED by Aid. Pendakur 

THAT the Commission's recommendation contained 
clause, be approved. 

(Alderman Marzari voted against the Motion) 

Clauses 3 and 4 . 

MOVED by Aid. Marzari 

THAT the recommendations of the Commission contained in 
these two clauses, be approved. 

- CARRIED UNANIMOUSLY 


in this 
CARRIED 


Deployment of Police Manpower, 
(Clause 5) 


MOVED by Aid. Marzari 

THAT the recommendation of the Commission contained in 
this clause be approved, after being re-worded as follows: 

"THAT Council ask the City Engineering Department together 
with the Police Department to again review for further 
report the matter of use of other than Police personnel 
in respect of parking meter enforcement." 

- CARRIED UNANIMOUSLY 


Report of Standing Committee 
on Housing, July 24, 1974. 

The Council considered this report which contains seven 
clauses, identified as follows: 

Cl.l. Development Proposals for Senior Citizens Housing. 

CI. 2. Amendment to the Lodging House By-law. 

CI. 3. Fire and Lodging House By-law Appeals - 

Arlington Rooms. 

CI. 4. East Hotel. 

CI. 5. Fire By-law Enforcement. 

CI. 6. Lodging House Closures. 

CI. 7. Chairman's Reports. 


Continued 
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BOARD OF ADMINISTRATION, DEPARTMENT AND OTHER REPORTS (continued) 

Report of Standing Committee 

on Housing, July 24, 1974. ( Continued) 

Council took action as follows: 

Cl auses 1-7. 

MOVED by Aid. Harcourt 

THAT the recommendations of the Committee contained in 
Clauses 1,2, 3, and 4, be approved, and Clauses 5,6 and 7 be 
received for information. 

- CARRIED UNANIMOUSLY 

D. Urban Demonstration Proposal - 

Project "Turn Down Traffic Volume" . 

Council considered the following report from the City 
Engineer : 


" Introduction 

On Jime 25, Council approved the recommendation of the Special Committee 
for 1976 United Nations Conference, that two demonstration projects be immediately 
submitted to the Ministry of State for Urban Affairs. The above project on Non- 
capital Methods of Improving Transportation was one of four approved for further 
development and resubmission to Committee. A firm proposal has now been prepared, 
and is submitted for Coizncil approval. 

Project Outline 

'Turn Down Traffic Volume' would bring about a substantial reduction in 
Vancouver's peak hour traffic congestion and overcrowding on buses, by means of a 
major public campaign to encourage staggered working hours, car pools, the four -day 
week, and transit and car pool incentives. Backing up the publicity campaign would 
be a computerized car pool matching service with a downtown office. Similar projects 
have been tried in a number of other cities on an experimental basis, and have 
brought about a measurable improvement in traffic conditions. The predicted 
improvement in Vancouver peak traffic conditions, together id.th transit improvements 
would permit a substantial increase in doimtown employment to be accommodated with fewer 
major capital expenditures for new roadway facilities. 

The estimated total cost of the demonstration project is $970,000 over a 30 
month period. Federal financing is being requested for those portions such as 
staff and advertising that will require funding. As the local share of the project, 
there will be community contributions of free publicity, employer participation, 
and so on; the City of Vancouver's participation will consist primarily of the use 
of staff in existing positions for project design and management, personnel services, 
and so on, and the use of available over-night computer time. For purposes of the 
proposal, the cost has been allocated as follows: 

Federal contribution requested: $671,000 
Community participation: . 160,000 
City of Vancouver participation: 139,000 

The project will generate economic and transportation benefits far in excess 
of its cost; operating savings alone could amount to $3.7 million per year for car 
pooling drivers and B.C. Hydro. The project satisfies the criteria established by 
the Ministry of State for Urban Affairs for approval of proposals. 


Continued . 
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BOARD OF ADMINISTRATION, DEPARTMENT AND OTHER REPORTS (continued) 


Urban Demonstration Proposal - 

Project "Turn Down Traffic Volume'.', (continued) 


Procedure 

It is understood that the Ministry of State for Urban Affairs is approving 
proposals on a first come - first served basiso Since this project will be in 
competition with similar proposals from at least one other city, and in view of 
the delay that following normal procedure would involve during summer operating 
schedules, the attached preliminary report is being submitted directly to Council 
for approval. The final report will be available from the printers on Friday, 
August 16, 1974.. 

Recommendation 

The City Engineer RECOMMENDS that Council approve immediate submission of 
project 'Turn Down Traffic Volume' to the Ministry of State for Urban Affairs 
under the Urban Demonstration Program." " 


MOVED by Aid. Pendakur 

THAT the recommendation of the City Engineer be approved, 
and the Director of Finance be requested to report on sources 
of funds for the City's share of the project, if necessary. 


- CARRIED UNANIMOUSLY. 


Council recessed at approximately 11.00 a.m. 
and, following an 'In Camera' meeting m cue 
Mayor's office, reconvened in the Council 
Chamber at 11.30 a.m. 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

III. Report of Standing Committee 
on Civic Development, 
July 25, 1974 

The Council considered this report which contains twelve 
clauses identified as follows: 


CI. 

1 : 

Area 10 False Creek - Western Outboard 

CI. 

2 : 

False Creek Area 6 Front End Costs and 



Economic Feasibility 

CI. 

3 : 

Proposal for Design of the Public Open Space 



City-owned Land, Area 6, False Creek 

CI. 

4 : 

Heather Street Marina, Area 6, False Creek, 



Priority Moorage List 

CI. 

5 : 

Termination of Canem Systems Ltd. Lease, 



City-owned Land, Area 6, False Creek 

CI. 

6 : 

Seawall Location, Area 10, False Creek 

CI. 

7 : 

False Creek Development, Area 6, Per Diem 



Consultants Budget 

CI. 

8 : 

False Creek - Area 5 (South Shore East of 



Cambie Street Bridge) 

CI. 

9 : 

West End Parking 

CI. 

10 : 

Signs Adjacent to the Granville Street Bridge 

CI. 

11 : 

Vancouver Heritage Advisory Board 

CI. 

12 : 

Resolutions for Submission to U.B.C.M. Annual 



Convention 


The Council took action as follows: 


MOVED by Aid. Hardwick, 

THAT the recommendations of the Committee contained in Clauses 
1, 4, 5, 6, 7, 8 and 10 be approved and that Clauses 2 and 12 be 
received for information. 

- CARRIED UNANIMOUSLY 


Proposal for Design of the Public Open 
Space City-owned Land, Area 6, False 
Creek (Clause 3) 


MOVED by Aid. Hardwick, 

THAT the recommendations of the Committee contained in this 
Clause be approved after amending recommendation (a) to read as 
follows : 


" (a) That the Development Consultant be authorized to 

retain Thompson, Berwick, Pratt and Partners along 
the lines of their proposal, and that up to 
$20,000 be appropriated for that purpose from the 
1974 unallocated Supplementary Capital Budget funds." 


- CARRIED UNANIMOUSLY 


West End Parking 
(Clause 9) 


MOVED by Aid. Hardwick, 

THAT the recommendations of the Committee contained in this 
Clause be approved after amendment as follows: 

"RECOMMENDED THAT the following restrictions be referred to 
the West End Planning Team to obtain public reaction and 
report back: 


(a) Parking on-street be prohibited from 4:00 a.m. to 
9:30 a.m. 


(b) Decal parking for residents only be established in the 
lanes, by the purchase of decals . 


cont ' d . 



Board of Administration, June 19, 1970 



(BUILDING - 6) 


RECOMMENDATION 


6. 


Strathcona Area Rehabilitation 
Project - Interim Report 


Your Board submits the following report of the Director of Social 
Planning/Community Development: 

"Mr. Maurice Egan, acting in the capacity of Chairman of the 
Strathcona Working Committee, is submitting for the information 
of Council, the report entitled 'Interim Report' - f=;trathcona 
Area Rehabilitation Project, prepared by the consultants, Birmingham 
& Wood, which was approved by the Strathcona Working Committee at 
its meeting on May 28, 1970. 

The purpose of the interim report was to determine whether the 
consultants, Birmingham & Wood, should proceed to the second 
phase of the Strathcona study and prepare a final report on the 
feasibility of rehabilitating homes in a designated two block 
area. The Working Committee agreed that the final report should be 
undertaken and completed within a three-month period." 

Your Board brings to Council's attention that the presently approved 
contract with the Consultants is $18,000 and the Working Committee has 
agreed, subject to Council approval, to increase the contract amount to 
$20,000 to enable the Final Stage to be completed. Your Board concurs 
with the Working Committee's recommendation that the contract amount be 
increased to $20,000 and RECOMMENDS that Council approve the increase. 
It is noted that discussions on the validity of some pre-contract costs 
of the Consultants is still under discussion. 

(Copies of the Birmingham & Wood "Interim Report" are circulated 
for the information of Council.) 


* * 


* 


* 


* 


FOR ADOPTiON S£'£ ?AGE(S) ill 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

Report of Standing Committee on 
Civic Development, July 25, 1974 
(continued) 


West End Parking (Clause 9) 
(continued) 


(c) The following areas be used for a trial: 

(i) West of Denman Street between Nelson Street 
and Alberni Street; 

(ii) South of Davie Street between Broughton Street 
and Bute Street; 

(iii) East of Bute Street between Robson Street and 
Pendrell Street. 

FURTHER THAT the City Engineer be instructed to investigate the 
possibility of hiring persons other than police constables for 
enforcement of parking violations; with the suggestion that 
habitual parking offenders be towed away, and report back on 
an appropriate fine in respect of over-parking ." 

- CARRIED UNANIMOUSLY 

(Underlining indicates 
amendment) 

Vancouver Heritage Advisory 
Board (Clause 11) 


MOVED by Aid. Hardwick, 

THAT the recommendations of the Committee contained in this 
Clause be approved after amending recommendation (a) to read as 
follows : 

"THAT consideration of designating 698 West Hastings Street 
as a heritage structure be referred to an advertised 
Public Meeting of Council." 

- CARRIED UNANIMOUSLY 

Clay's Marina 

During consideration of Clause 4 of the Standing Committee on 
Civic Development dated July 25, 1974, the Council discussed the 
matter of Mr. Clay, the owner of Clay's Marina, and it was 

MOVED by Aid. Linnell , 

THAT endeavours be made to find ways and means whereby Mr. 
Clay will continue his relationship with marine operations in 
False Creek. 

- CARRIED UNANIMOUSLY 

IV. Report of Standing Committee 
on Social Services, 
July 25, 1974 


The Council considered this report which contains nine clauses 
identified as follows: 

CI. 1: Cobalt Hotel, 917 Main Street 

CI. 2: Rent Increases at Lugano Apartments, 

875 Laurel Street 

Cl. 3: Downtown Eastside Residents Association - 

Rent Increases at King Edward Apartments, 

420 East Hastings 

Cl. 4: Downtown Eastside Residents Association - 

Rent Increases at 159 - 161 East Cordova 
Cl. 5: Pofi Bar, 1716 Charles Street - Complaints 

of Neighbours 


cont ' d . 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 


Report of Standing Committee on Social 
Services, July 25, 1974 (continued) 


CI. 6: Inaccurate Surveys in Residential Areas 

CI. 7: Fencing at Day Care Centres 

Cl. 8: Native Information Centre, 548 Nelson, 

Grant Request for $3,854.00 
Cl. 9: Activator Society - Request for Grant 

of $7,500.00 


The Council took action as follows: 


Clauses 1 , 2 , 3 , 4 and 5 


MOVED by Aid. Marzari, 

THAT Clauses 1 to 5 inclusive contained in this report, be 
received for information. 

- CARRIED UNANIMOUSLY 


Inaccurate Surveys in Residential 
Areas (Clause 6) 


MOVED by Aid. Marzari, 

THAT the resolution of the Committee contained in this Clause 
be approved after amendment as follows: 

"THAT the Clerk prepare a letter for Mr. Nomm to Adam Burhoe , 
as Secretary of the Council of B.C. Land Surveyors, asking 
the Council of B.C. Land Surveyors to examine the two 
different surveys undertaken in the 3100 Block East 52nd 
Avenue and attempt to resolve the issue at no cost to the 
City. " 

- CARRIED UNANIMOUSLY 

(Underlining indicates 
amendment) 


Fencing at Day Care 
Centres (Clause 7) 


MOVED by Aid. Marzari, 

THAT the recommendation of the Committee contained in this 
Clause be approved after amendment as follows: 

"THAT the City pay the costs of providing fencing at the ten 
day care centres listed above up to an amount of $500.00 
per centre . " 


(Underlining indicates 
amendment) 


- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 


Native Information Centre, 548 Nelson, 
Grant Request for $3,854.00 (Clause 8) 


In considering this Clause, the Mayor advised that following 
discussions with the Police Department and former Police Commissioner 
Mrs. Cantryn, he was advised that neither the Police nor certain 
Indian groups favour the proposed site at 548 Nelson Street. 

MOVED by Aid. Marzari, 

THAT this Clause be referred back to the Standing Committee on 
Social Services for further consideration and report on funding and 
location details. 

- CARRIED UNANIMOUSLY 

Activator Society - Request for 
Grant of $7,500.00 (Clause 9) 

MOVED by Aid. Marzari, 

THAT the recommendation of the Committee contained in this Clause 
be approved, i.e., that no grant be made to the Activator Society. 


- CARRIED UNANIMOUSLY 


Regular Council, August 13, 1974 


The Council recessed at approximately 12:20 p.m., and reconvened 
in the Council Chamber at approximately 2:00 p.m. with Mayor Phillips 
in the Chair and the following members present: 

PRESENT : Mayor Phillips 

Aldermen Bowers, Gibson, Harcourt, Hardwick, 
Linnell, Marzari, Pendakur and 
Volrich 

ABSENT : Alderman Massey (Leave of Absence) 
Alderman Rankin (Vacation) 

DELEGATIONS AND UNFINISHED BUSINESS 

Business License Suspension: 
1833 Victoria Diversion 


City Council at its meeting on July 30, 1974, approved a 
recommendation of the Chief License Inspector contained in his 
report dated July 29, 1974, that Mr. Admiral, who operates a 
bottle depot at 1833 Victoria Diversion, show cause why his 
business license should not be cancelled because numerous City 
By-laws had been and continue to be broken. 

Mr. Admiral addressed the Council and answered questions put 
by Council members. The Assistant City Engineer - Traffic and 
Transportation gave further details of infractions and circulated 
photographs of the premises and the area. 

MOVED by Aid. Volrich, 

THAT Mr. Admiral be given one month to comply with the City 
By-laws, and the appropriate City Inspectors carry out further 
inspections in one month's time and report back to Council; 

FURTHER THAT Mr. Admiral be advised he must continue there- 
after to comply with all relevant By-laws. 

- CARRIED UNANIMOUSLY 


Rezoning: East Broadway between 
Woodland and Commercial Drives 
(1636 East Broadway) 

Council at its meeting on July 30, 1974, deferred action on a 
rezoning application for 1636 East Broadway pending hearing of a 
delegation from the applicant. 

Mr. V. Kwan addressed the Council in support of the application 
to rezone the property to C-2 Commercial District, and advised of his 
attempts to create a viable scheme for the proposed commercial/ 
residential building. 

Mr. Crickmore representing the Planning Department further 
explained the application which was outlined in the Director of 
Planning 's report of July 26th. The Technical Planning Board had 
recommended that the application to rezone the subject lands be 
not approved, and the City Planning Commission had endorsed this 
recommendation . 

MOVED by Aid. Pendakur, 

THAT this matter be referred back to the Director of Planning 
with a view to the preparation of an application by the applicant 
for rezoning the property to CD-I , and the Director of Planning 
obtain the required reports thereon from the Technical Planning 
Board and the City Planning Commission for referral direct to a 
Public Hearing. 


- CARRIED UNANIMOUSLY 


21 


Regular Council, August 13, 1974 18 

DELEGATIONS AND UNFINISHED BUSINESS (cont'd) 

Rezoning: N/S S.E. Marine Drive 
between Eraser and Poplar Streets 

City Council at its meeting on July 30, 1974, deferred action 
on a rezoning application as contained in the Director of Planning 's 
report of July 26th, respecting the north side of S.E. Marine Drive 
between Eraser and Poplar Streets. 

Mr. Lort the applicant and Mr. Wosk the owner, both addressed 
the Council and filed a brief supporting the application which is 
to permit an extension to the west end of the existing Blue Boy 
Motor Hotel Annex. 

Mr. Crickmore representing the Planning Department, gave details 
of the application and Council was advised that the Technical Planning 
Board and the City Planning Commission recommended that the application 
be not approved because of the reasons stated in the Director of 
Planning' s report of July 26th. 

Council noted that both the Technical Planning Board and the 
City Planning Commission recommended against rezoning from C-1 
Commercial Development to CD-I Comprehensive Development District. 

MOVED by Aid. Pendakur , 

THAT the application be forwarded to a Public Hearing on the 
understanding that the applicant will provide for motel use only 
and for C-1 densities; 

FURTHER THAT the Director of Planning obtain the required 
reports thereon from the Technical Planning Board and the City 
Planning Commission for referral direct to Public Hearing. 

- CARRIED UNANIMOUSLY 

Rezoning: E/S Cambie Street 
(7500 Block) 


City Council at its meeting on July 30, 1974, deferred action 
on a rezoning application for the east side of Cambie Street (7500 
Block), pending the hearing of a delegation. 

The application is for the purpose of erecting a duplex and 
rezoning the property from RS-1 One Family Dwelling District to RT-1 
Two Family Dwelling District as detailed in the Director of Planning' s 
report of July 26th. The Technical Planning Board recommended 
that the application be refused but the City Planning Commission did 
not endorse the Technical Planning Board's recommendation, but did 
recommend that the Planning Department undertake to review the 
regulations pertaining to site restrictions under the RT-1 Two Family 
District Schedule. 

The applicant was unable to be present, but, Mr. Crickmore 
representing the Director of Planning, advised that the Director 
of Planning now suggests the application be forwarded to a 
Public Hearing for consideration and, dependant upon the final 
decision, it would guide the Technical Planning Board in similar 
situations . 

MOVED by Aid. Harcourt , 

THAT the foregoing application be forwarded to a Public Hearing. 


- CARRIED UNANIMOUSLY 
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DELEGATIONS & UNFINISHED BUSINESS (cont ' d) 


Urban Renewal Funds - Strathcona, 
Britannia, Gastown and Chinatown 

Council on July 30, 1974, deferred a report from the Director 
of Planning dated July 26, 1974, on the matter of urban renewal 
funds involving Strathcona, Britannia, Gastown and Chinatown, 
pending a further report from the Director of Planning re the 
proposed extension of the Strathcona Community Centre. Council 
also agreed at that time to hear a delegation from S.P.O.T.A., 
if they so desired. Pursuant thereto, the Council heard a delegation 
representing S.P.O.T.A., who filed a brief dated August 13, 1974, and 
noted the following report of the Director of Planning dated August 9th 

"On July 30th, Council considered a report from the Director of 
Planning on the re-allocation of funds from the Strathcona project 
to Britannia and Gastown and Chinatown. 

Council passed the following motion: 

"THAT this clause be tabled until the next regular meeting 
of Council and, in the meantime, the Director of Planning 
discuss the matter with the Strathcona Property Owners' 
& Tenants' Association including the Strathcona Rehabilitation 
Committee and report back, particularly with regard to a pro- 
posed expansion of the Community Centre. 

AND FURTHER THAT the organizations appear before Council as 
a delegation on this matter if they so desire" . 

This matter was discussed by the Strathcona Rehabilitation 
Committee at its meeting on 31st July, and representatives from 
the Strathcona Community Centre Association and the Park Board 
were present. 

The nature and extent of the proposed addition to the Community 
Centre has not been fully examined, and there will be problems due 
to the confined nature of the site. Cost estimates are therefore 
not possible at this time, but it is likely that the order of mag- 
nitude of the contemplated extension will be $250,000. 

With the proposed diversion of funds from the Strathcona project 
recommended in the July 26th report (copy of which is attached) , 
there would still remain uncommitted amounts from CMHC of $325,000 
and the Province of $162,500. The City would need to provide an 
amount to match whatever the Provincial contribution was. If there 
is full agreement to include an extension to the Conununity Centre 
as part of the rehabilitation project, a total amount of up to 
$650,000 would be available as outlined above. This would appar- 
ently be more than enough to carry out the contemplated extension. 

The proposed Ray-Cam development contains similar facilities to 
those proposed for the Community Centre extension, but the Com- 
munity Association representative and the Park Board representative 
feel that the community as a whole would not be adequately served 
by the Ray-Cam development, and that even when that project is 
built, the extension to the Community Centre will still be required. 

The Strathcona Rehabilitation Committee was generally sympathetic 
to the idea of including an extension to the Community Centre as 
part of the rehabilitation project, provided that it was feasible 
on the site and provided that it could be demonstrated that it was 
not duplicating facilities which may be provided in the Ray-Ccim 
project. The Strathcona agreement currently drawn, however, does 
not provide for cost sharing on buildings. Before the senior 
Governments can share in the cost of such a facility, an amend- 
ment to the agreement will be necessary. Such amendment to the 
agreement would not commit the City. This is a necessary firr.t step, 
which must be undertaken if the City wishes to contemplate an ex- 
tension to the Community Centre as part of the rehabilitation 
project. 

Concurrently, a more detailed examination of feasibility and cost 
of the proposed extension should be undertaken by the Park Board. 

Because the likely cost of the extension is somewhat less than half 
of the amount which could be made available from the Strathcona 
Rehabilitation Project, after the transfer reconunended in the 
July 25th report, there seems no reason to hold up a decision on 
these transfers. 


cont ' d . 
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DELEGATIONS & UNFINISHED BUSINESS (cont'd) 


Urban Renewal Funds - Strathcona, 
Britannia, Gas town and Chinatown 
(continued) 


It is RECOMMKNDED that: 

1) Council request the Provincial Government and CMHC to 
agree to amend the Strathcona agreement and to provide 
for cost-sharing of recreational buildings and to pro- 
vide for the necessary time extension to the project; 

2) Council request the Park Board to thoroughly investigate 
possible extensions to the Strathcona Community Centre, 
including feasibility, cost and possible duplication with 
Ray-Cam, with a target construction cost of $250,000; 

3) Council approve the recommendations 1-3 of the July 26th 
report which are repeated as follows: 

i) The Provincial Government and CMHC be requested 
to extend the total amount covered by the Bri- 
tannia agreement from $1 ,000,000 to $1, 300 , 000. by 
additional commitments of $150,000 from CMHC and 
$75,000 from the Province. 

ii) The Provincial Government be requested to contribute 
$70,000 to the Gastown Deauti f ication project in 1975 
from their funds allocated for the Strathcona project 
which will not now be required. 

iii) CMHC be requested to contribute $140,000 in 1975 
to the Water Street project from their allocation 
for the Strathcona project . 

Recommendation 4 should be held in abeyance until the matter of 
the Community Centre extension is resolved. 

4) The Provincial and Federal Governmtints bo asked to 
leave unallocated the balance remaining in the 
Strathcona project ($325,000 in the case of the 
Federal and $162,500 in the case of the Province) 
pending further developments on the Chinatown 
Beautif ication project. 


The Director of Finance RECOMMENDS that the unused balance of 
senior government Strathcona urban renewal funds be retained to 
finance the City's beauti f ication projects (see recommendation 4) 
and not used for a recreational project which will probably (.lualiry 
for a one-third Community Recreational Facilities Fund grant. 

CONSIDERATION 

Council may also wish to direct that the unallocated Park Board 
Community Centre funds, which amounts to $116,000, be utilized 
for this project. 

It is suggested that the method of financing the project be relerrod 
to the Director of Finance if Council approves recommendation 2." 

MOVED by Aid. Harcourt , 

THAT recommendations 1 and 2 contained in the foregoing report 
be approved, and recommendations 3 and 4, together with the brief 
submitted by S.P.O.T.A,, be referred to the Standing Committee on 
Community Development for further consideration and report; 

FURTHER THAT the unused balance of senior government Strathcona 
urban renewal funds be retained to finance the City's beautif ication 
projects and not used for a recreational project which will probably 
qualify for a one-third Community Recreational Facilities Fund grant 

FURTHER THAT the unallocated Park Board Community Centre funds 
amounting to $116,000, be utilized for the proposed extension of the 
Strathcona Community Centre and the method of financing the project 
be referred to the Director of Finance. 


- CARRIED UNANIMOUSLY 
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DELEGATIONS AND COMMUNICATIONS (cont'd) 

Proposed Regulation of Rental 
Agencies (Rentex) 

As agreed to earlier this day, the Council heard a representation 
from Rentex, a rental agency, speaking against the proposed By-law on 
rental agency regulations which is being submitted for Council consid- 
eration later this day. The representatives gave details of the 
operation of their particular agency and also how strict controls 
could be enforced in regulating rental agencies other than the method 
proposed by Council. 

MOVED by Aid. Marzari, 

THAT the oral submission by the delegation be received. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Marzari, 

THAT the Provincial Government's Department of Consumer Services 
be requested to conduct a full-scale investigation on the practices 
of rental agency companies under the Trade Practices Act. 

- CARRIED 

(Aldermen Bowers, Pendakur, Volrich and Mayor Phillips 
opposed) 

Townhouse Development: 
Vine and 8th Avenue 

As agreed to earlier this day, the Council heard a delegation 
from Mr. G. Vickery representing G.J. Vickery and Associates Limited 
requesting that certain zoning requirements be relaxed on a proposed 
townhouse development at 2306, 2316 West 8th Avenue and 2415 Vine 
Street. Mr. Vickery filed a brief outlining his development permit 
application. Mr. Vickery advised the Council on the additional 
costs involved which would increase the unit price if underground 
parking, which is a requirement, is constructed. 

Mr. Crickmore advised the Council that any request for relaxation 
of zoning requirements comes completely under the jurisdiction of the 
Board of Variance. 

MOVED by Aid. Pendakur, 

THAT the representation made by Mr. Vickery be received. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Volrich, 

THAT the principle involved in the matter submitted by Mr. 
Vickery, be referred to the Director of Planning for consideration 
and report. 

- CARRIED UNANIMOUSLY 


At approximately 4:05 p.m.. Council observed a short recess. 


BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

V Report of Standing Committee 
on Finance & Administration, 
July 25, 1974 

Review of the 1976-1980 Five 
Year Plan Submissions 


MOVED by Aid. Bowers, 

THAT this report of the Committee be received for information. 


- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

VI. Report of Standing Committee on 
Waterfront and Environment, 
July 25, 1974 

The Council considered this report which contains six clauses 
identified as follows: 

CI. 1: Proposed Amendment to Building By-law - 

Regulations for the Handicapped 
CI. 2: Helicopter Landing Facility - 1050 West 

Pender Street 
CI. 3: Major Planning Reports 
CI. 4: Highrise Container Facility 
CI. 5: City-owned Property on South-west Marine 

Drive and Ash Street 
CI. 6: Public Discussion on Waterfront Planning 

Study - Stage 3 

The Council took action as follows 

Clauses 1, 2, 3, 4, 5 and 6 

MOVED by Aid. Pendakur, 

THAT the recommendations of the Committee contained in Clauses 
1, 2 and 3 be approved, and that Clauses 4, 5 and 6 be received for 
information . 

- CARRIED UNANIMOUSLY 

VII. Report of Standing Committee 
on Finance & Administration, 
August 1, 1974 

The Council considered this report which contains four clauses 
identified as follows : 


CI. 1 

CI. 2 

CI. 3 

CI. 4 


1976-1980 Five Year Plan 

Long Term Planning and Borrowing 

Availability of Grants 

Pay As You Go Financing 


The Council took action as follows: 

1976-1980 Five Year 
Plan (Clause 1) 

MOVED by Aid. Bowers, 

THAT the recommendations and resolutions of the Committee 

contained in this Clause be approved, after amendment to A(d) and D(c) 
as follows : 

"A(d) Funds to Develop a Skills Producing Industrial 
Complex for Low Income People 

RESOLVED THAT the Director of Social Planning be asked to 

meet with representatives from the Department of Manpower 

and Immigration, the Department of Human Resources and the 

Vancouver School Board to coordinate ideas for financing 

an industrial skills producing complex for submission to the 

Standing Committee of Council on Social Services for consideration, 

AND, that the Standing Committee of Council on Social 
Services be requested to consider the lease of appropriate 
property for this purpose. 

D (c) Report of the Staff Review Group 


Grey waterfront 

property as and when it becomes available 

be referred to t 

ne Standing Committee on Waterfront and 


a program whereby property would provide waterfront access 
and street end view spots . " 

- CARRIED UNANIMOUSLY 

(Underlining indicates amendments) ^, , 

^ ^ cent ' d . . . . 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

Report of Standing Committee 
on Finance & Administration, 
August 1, 1974 (continued) 

Clauses 2 , 3 and 4 

MOVED by Aid. Bowers, 

THAT the recommendations of the Committee contained in Clauses 
2 and 3 be approved and Clause 4 be received for information. 

- CARRIED UNANIMOUSLY 

VIII Report of Standing Committee 
on Community Development, 
August 1, 1974 


The Council considered this report which contains three clauses 
identified as follows: 

CI. 1: Party Identification By-law 
CI. 2: Grant Request - Willing Hands for Help 
CI. 3: Adanac North Plan/Hastings Sunrise 
Action Council 

The Council took action as follows: 

Party Identification 
By-law (Clause 1) 

MOVED by Aid. Volrich, 

THAT the recommendation of the Committee contained in this Clause 
be approved after adding the following to the recommendation: 

"FURTHER THAT the Returning Officer have absolute discretion 
in determining party identification on the ballot in any 
case where some doubt is involved." 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Linnell in amendment, 

THAT the proposed provision as contained in the Committee's 
recommendation, for non-incorporated societies providing evidence 
to show it has been in existence for three months prior to 
nomination day, be changed to read six months prior to nomination 
day . 

- LOST 

(Aldermen Bowers, Gibson, Harcourt , Hardwick, Marzari , 
Volrich and Mayor Phillips opposed) 

Grant Request - Willing Hands 
for Help (Clause 2) 

MOVED by Aid. Volrich, 

THAT the recommendation of the Committee contained in this 
Clause be approved. 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 

Adanac North Plan/ Hastings 
Sunrise Action Council (Clause 3) 

MOVED by Aid. Volrich, 

THAT this Clause be received for information. 


- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 


IX. Report of Standing Committee 
on Waterfront & Environment, 
August 8, 1974 

The Council considered this report which contains four clauses 
identified as follows: 


CI. 1 

CI. 2 

CI. 3 

CI. 4 


Carrington Dock 

Wooden Projecting Signs 

Portable Signs 

Proposed Draft Sign By-law 


The Council took action as follows : 

Clauses 1 and 2 

MOVED by Aid. Pendakur, 

THAT the recommendations of the Committee contained in Clauses 
1 and 2 be approved. 

- CARRIED UNANIMOUSLY 


Portable Signs 
(Clause 3) 

When considering stationary signs located on private property 
such as advertising signs on bus stop benches, as referred to in 
recommendation A of this clause. Alderman Pendakur now requested 
that this recommendation be withdrawn because of discussions he 
has had with the Administration. 

The Council agreed to withdraw this recommendation. 

MOVED by Aid. Pendakur, 

THAT recommendation B of the Committee as contained in this 
Clause be approved. 

- LOST 

(Aldermen Bowers, Hardwick, Linnell, Marzari and 
Mayor Phillips opposed) 

Proposed Draft Sign 
By-law (Clause 4) 

In considering this Clause, the Chairman introduced a draft 
addendum to the Sign By-law concerning Sections 6(1) (h) , 8(5) and 
(5) (a) of Schedule "B" as proposed by the Director of Legal Services 

MOVED by Aid. Pendakur, 

THAT the recommendations of the Committee contained in this 
Clause be approved after amending recommendation D to read as 
follows : 

"D. THAT an evening public meeting be held on the proposed 
Sign By-law, with the date to be arranged by the Clerk 
and the Chairman of the Waterfront and Environment 
Committee, sometime in September ." 

- CARRIED UNANIMOUSLY 

(Underlining indicates 
amendment) 
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Board of Administration, June 19, 1970 (FINANCE - 1) 


FINANCE MATTERS 

RECOMMENDATION 

1 . Separation Trust Agreement 

The Corporation Counsel reports as follows: 

"The above agreement with the Canada Permanent Trust Company 
came up for review by the nominees named therein at the 
request of the contributors. The contributors advised the 
nominees that they desired some relaxation in the present 
agreement with regard to withdrawals and some changes in 
the administration of the trust fund. 

As a result of the representations the nominees compiled a 
series of questions for balloting purposes and forwarded one 
ballot to each contributor, a copy of which is circulated. 
The questions put to the contributors will be noted. Also 
circulated for your information is a copy of the explanation 
of the provisions of the present agreement and of the import 
of the proposed changes, which was also sent to each contri- 
butor. A large number of contributors filled in their 
answers and returned their completed ballots by the due date. 

All the questions were answered in the affirmative by a 
majority of roughly 84% of the voting contributors. After 
the results of the balloting were known, the nominees met 
with the representatives of the Canada Permanent Trust 
Company to discuss the ways and means of giving effect to 
the wishes of the contributors. It was agreed by the 
Company's officials that the desired changes could be made 
without affecting the efficiency of operations of the fund 
or add appreciably to the general costs of the administration 
thereof . 

It was felt by the nominees and company representatives that 
the desired changes could be made better by the preparation 
and execution of a new agreement rather than by amendment to 
the existing agreement. 

Accordingly the nominees would now request authority of the 
City Council to prepare a new agreement embodying the amend- 
ments which have been agreed upon by the Canada Permanent 
Trust Company and the contributors." 

Your Board RECOMMENDS the foregoing report of the 
Corporation Counsel be adopted. 

RECOMMENDATION AND CONSIDERATION 

2. Work on Crystal Pool Replacement prior to 
the 1971 - 1975 Five Year Capital Program 

The Director of Finance reports as follows: 

"The Board of Parks and Public Recreation requested authority 
for an advance expenditure of $45,000 under the 1971-1975 
Five Year Plan so that immediate action could be taken to 
choose an architect. 

On June 9th Council resolved: 

'THAT the Park Board's request be approved, subject to 
the site for the replacement of the Crystal Pool being 
discussed in due course with the Council, and on the 
understanding that the Director of Finance will report 
on the method of advance financing for the $45,000.' 


Cent 'd. 
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COMMITTEE OF THE WHOLE 

MOVED by Aid. Hardwick, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 

BY-LAWS 

1. BY-LAW TO PROVIDE THE PROCEDURE FOR THE 
IMPROVEMENT OF WATER STREET AND OF ADJACENT 
PARTS OF OTHER STREETS AS A LOCAL IMPROVE- 
MENT AND FOR PROVIDING THE BASIS OF ASSESSMENT 
WITH RESPECT THERETO 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was, 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

2. BY-LAW TO AMEND BY-LAW NO. 3497, 
BEING THE TECHNICAL PLANNING 
BOARD BY-LAW 

MOVED by Aid. Bowers, 
SECONDED by Aid. Linnell, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was, 

MOVED by Aid. Bowers, 
SECONDED by Aid. Linnell, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

3. BY-LAW TO AMEND BY-LAW NO. 3 575, 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Gibson, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

cont ' d . . . . 
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BY-LAWS (cont'd) 

BY-LAW TO AMEND BY-LAW NO. 3575, 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW (continued) 


There being no amendments , it was , 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Gibson, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

4. BY-LAW TO AMEND BY-LAW NO. 4 450, 
BEING THE LICENSE BY-LAW (Rental 
Agencies ) 

MOVED by Aid. Pendakur, 
SECONDED by Aid. Bowers, 

THAT the By-law be introduced and read a first time. 

- CARRIED 

(Alderman Volrich opposed) 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments , it was , 

MOVED by Aid. Pendakur, 
SECONDED by Aid. Bowers, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED 

(Alderman Volrich opposed) 

5. BY-LAW TO PROVIDE FOR IDENTIFYING 
POLITICAL AFFILIATION ON BALLOT- 
PAPERS 


MOVED by Aid. Volrich, 
SECONDED by Aid. Pendakur, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was, 

MOVED by Aid. Volrich, 
SECONDED by Aid. Pendakur, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 
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BY-LAWS (cont'd) 

6. BY-LAW TO REGULATE THE USE 
OF THE GRANVILLE MALL 

MOVED by Aid. Volrich, 
SECONDED by Aid. Pendakur , 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments , it was , 

MOVED by Aid. Volrich, 
SECONDED by Aid. Pendakur, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

MOTIONS 

1. CP Air: Allocation of 
Additional Routes 


MOVED by Aid. Linnell, 
SECONDED by Aid. Hardwick , 

THAT the City Council express its concern over the fact that 
CP Air was not given more access routes to the U.S.A. in the recent 
allocation of routes and the Ministry of Transport be so informed. 

- CARRIED 

(Aldermen Bowers, Harcourt and Pendakur opposed) 

2. Closing, Stopping Up and Conveyance 
South of South Ken Avenue 


MOVED by Aid. Pendakur, 
SECONDED by Aid. Linnell, 
THAT WHEREAS 

1. The City of Vancouver is the owner of all the 
streets and lanes lying within the limits of the City of 
Vancouver ; 

2. One owner has title to the properties on both 
sides of Ontario Street south of Kent Avenue South. The owner 
has made application for the relocation of the street to the 
westerly side of his property in order to consolidate his site 
for the development of a lumber mill: 

3. Ontario Street in its present location south of 
Kent Avenue South is surplus to the City's highway requirements? 

4. For Subdivision and Land Registry Office require- 
ments, Ontario Street must be closed south of the southerly 
limit of the Canadian Pacific Railway Right-of-Way . 

THEREFORE BE IT RESOLVED that all that portion 
of Ontario Street in District Lot 322 lying to the south of 
the southerly limit of the Canadian Pacific Railway Right-of- 
Way the same as shown outlined red on plan prepared by A. Burhoe, 
B.C.L.S., dated July 31st, 1974, and marginally numbered LF 7124, 
a print of which is hereunto annexed, be closed stopped up and 
conveyed to the owner of the abutting parcel "B" (Reference 
Plan 146) except the north 33 feet, now road. Block 12- and part 
of Block 11 (Reference Plan 54), except the north 33 feet, now 
road, lying south of Vancouver and Lulu Island Railway, All in 
District Lot 322- and 

BE IT FURTHER RESOLVED that the said closed road 
be subdivided with the adjacent lands. 

- CARRIED UNANIMOUSLY 
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ENQUIRIES AND OTHER MATTERS 


Alderman Marzari 
Truck Routes 


advised that a report was expected 
shortly from the Administration on 
truck routes in the City and suggested 
that a Public Meeting be held when the 
report is before Council for consid- 
eration . 


MOVED by Aid. Marzari, 
SECONDED by Aid. Gibson, 

THAT prior to Council considering a report on truck routes 
in the City, the general public be informed of the date and time 
of such a meeting and delegations be permitted if requested. 


- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 5:40 p.m. 


* 


* * * * 


The foregoing are Minutes of the Regular Council Meeting 
of August 13, 1974, adopted on August 27, 1974. 



MAYOR 




Board of Administration Report, August 9, 1974 (WORKS - 1) 

WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 

RECOMMENDATIONS : 


1. Closure of Pdrtlon of Lane South of H-th Avenue, 
West of Hemlock Street - Block A51, D.L. 526. 

The Acting City Engineer reports as follows: 

"The owner of the property on the west side of Hemlock Street between 14.th and 
15th Avenue has made application to acquire a portion of lane separating his holdings. 
The owner wishes to consolidate his lands with this portion of lane to form one parcel. 
This portion of lane is surplus to the City's highway requirements if a new lane out- 
let is provided. 


I RECOMMEND that the portion of lane outlined red on plan marginally numbered 
LF 6982 be closed, stopped up and conveyed to the abutting owner, subject to the 
following conditions: 


(a) The applicant to dedicate the west 25 feet of Lot 20, Block A51, 
D.L. 526 for lane and the east 7 feet of his lands, to conform 
with the building lin-e, for the future widening of Hemlock Street. 
The dedicated areas are greater than the area of lane to be 
acquired . 

(b) The owner of the newly consolidated site to lease back the west 

5 feet of said Lot 20, less a 5 foot by 5 foot corner cut-off at 
the south end, for permanent landscaping. The term of the lease 
to be for 20 years with a one year notice of cancellation if 
required for municipal purposes and the rental to be a nominal 
$20.00 for the term. The owner of the newly consolidated site 
shall maintain permanent landscaping of the leased area to the 
satisfaction of the City Engineer. 

(c) The applicant be required to bear the actual cost of closing the 
existing lane and the opening of the new lane outlet with asphalt 
pavement. The estimated cost for this work is $9,850.00. 

(d) The applicant to provide a right-of-way over the closed portion of 
lane for public utilities and bear the actual cost of relocating the 
overhead wires underground. The total estimated hydro and telephone 
costs for this work are $24., 100. 00. 

(e) The applicant provide and register a subdivision plan satisfactory 
to the Approving Officer. The plan to consolidate the site and 
dedicate the required lands for highway purposes. 

(f) Any agreement to be to the satisfaction of the Director of Legal 
Services and the City Engineer." 


Your Board RECOMMENDS the foregoing be approved. 


2. Supply and Installation of 30-Inch Diameter Casing Pipe 
under B.N.I. Railway Tracks in vicinity of Chess Street, 
300' South of Malkin Avenue - False Creek Flats. 

The Acting City Engineer reports as follows: 

"An 18- inch sanitary sewer is to be installed beneath six railway tracks in 
the vicinity of Chess Street and 300 feet south of Malkin Avenue. This construction 
will require casing pipe to be jacked into place and soil to be bored out from within 
the casing. 

Only one quotation was received for the supply and installation of the steel 
casing. The lump sum bid from Triumph Drilling Ltd. is $15,800 plus $4-8.00 per hour 
for all extra time involved should boulders, bedrock or other obstructions be en- 
countered which require removal. 


Cont'd . 
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I RECOMMEND that: 

(a) the bid of Triumph Drilling Ltd. be accepted so that construction 
in False Creek Flats in the vicinity of Chess Street may proceed. 

(b) funds be appropriated from Sewers Capital Budget Account 112/5305, 
'Line of Begg Street - Terminal to Malkin' ." 

Your Board RECOMMENDS that the foregoing be approved. 


3 . Tenders for Street Lighting Contract No. 105 

The Acting City Engineer reports as follows: 

"Tenders for the installation of street lighting on Contract No. 105 
were opened at the meeting of the Board of Administration on August 6th, 1974, 
and referred to the Acting City Engineer for tabulation and report. 

The following is a tabulation of the tenders received for the installation 
of street lighting on Contract No. 105:^ 

Ricketts-Sewell Electric Ltd. $181,220.30 
C.H.E. Williams Co. Ltd. $187,015.25 

This is a unit price contract and the contractor will be paid for the 
work installed as measured on the street. Funds for the work are available in 
the 1974 Street Lighting Capital Budget. 

The Acting City Engineer RECOMIENDS that 

(a) the contract for the installation of street lighting on Contract No. 105 
be awarded to the Ricketts-Sewell Electric Ltd. subject to the Company 
entering into an agreement with the City, satisfactory to the Director 
of Legal Services ; 

(b) The Mayor and the City Clerk be authorized to sign the contract, and 

(c) the Bid Bond be returned to the unsuccessful tenderer." 

Your Board RECOMMENDS that the recommendation of the Acting City Engineer 
be approved. 

4 . Local Improvements on the "Initiative Principle " 
First Step 

The Acting City Engineer reports as follows: 

"As required by the Local Improvement Procedure By-law, projects for: 

Pavements and Curbs (higher zoned) 
Pavements and Curbs (Arterial Streets) 
Pavements and Curbs (local residential) 
Lane Pavements (higher zoned) 
Lane Pavement (residential standard) 
P. C. Concrete Sidewalk 

P. C. Concrete Sidewalk on School Collector Streets 

shown on the attached Schedule 'A' dated August 2, 1974, are advanced to Council 
on the 'Initiative Principle'. 

The City's share of these improvements is available in 1974 Streets Capital 
Budget. " 

Second Step 

The Director of Finance submits the following report on the financial arrangements: 

Cont'd . . . 
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"In accordance with the provisions of the Local Improvement Procedure By-law, 
I am submitting the Acting City Engineer's report dated August 2, 1974. 

The estimated total cost of these improvements is $617,553 and the City's share 
of the cost is $362,481. 

I have to report that the necessary financial arrangements can be made to carry 
out this work." 

Your Board has decided that it is desirable to undertake the projects referred to 
and RECOMMENDS that: 

(a) The reports of the Acting City Engineer and Director of Finance be adopted 
together with the details of the Second Step Reports on file in the City 
Clerk's Office. 

(b) The streets listed on Schedule 'B' attached to this report be designated as 
School Collector Streets for the purposes of Part I of the Local Improvement 
Procedure By-law. 

(c) The City-owned parcels shown on the list attached to the detailed Second 
Step Report for the Local Improvement projects be declared assessable. 

(d) The Court of Revision for projects listed in the attached schedule dated 
August 2, 1974 be held at 2:00 p.m. on Thursday, October 31st, 1974. 

(e) The Granville Mall project on Special Grounds be advanced to this Court of 
Revision. 


5. Easement Through City Property at Cassiar and Bridgeway 
for Greater Vancouver Sewerage & Drainage District Sewer 

The Acting City Engineer and the Supervisor of Property and Insurance 
report as follows: 

"The Greater Vancouver Sewerage and Drainage District requires an 
easement (total area .006 Ac) through a small parcel of City-owned 
property (Legal description: Lot A, Block L, Town of Hastings, Plan 13824) 
for a trunk sewer. 

The Acting City Engineer and the Supervisor of Property and Insurance 
RECOMMEND that the Mayor and City Clerk be authorized to execute this 
easement agreement on behalf of the City." 


Your Board RECOMMENDS the above report of the Acting City Engineer 
and the Supervisor of Property & Insurance be approved. 

6. Tender No. 747 - Stanley Park Neighbourhood Streets, 
Mini-Parks & Pedestrian Pathways 


The Acting City Engineer reports as follows: 

"Tenders for the 'Stanley Park Neighbourhood Streets, Mini-Parks & Pedestrian 
Pathways' consisting of the removal of existing surfaces where necessary to permit 
street repaving and the creation of Pedestrian Pathways and Mini-Parks were opened 
on August 6, 1974, and referred to the Acting City Engineer for tabulation and report 
to the Board of Administration. 

All tenders have been checked and are in order. Tabulations of Tender No. 747 
have been circulated to Council. These bids are unit prices based on quantity 
estimates supplied by this department and the total cost of the contract may vary 
according to the actual quantities measured during construction. 

The low tender was submitted by Castle Concrete Limited in the amount of 
$844,986.00. 

The tender amount is within the departmental estimate and it is anticipated 
that the overall cost, including engineering overhead charges, will approximate the 
budgeted funds as approved at the Court of Revision held on July 11, 1974. 


Cont'd . . 
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The Acting City Engineer RECOMMMDS that 

(a) A contract be awarded to the low tenderer as follows: 

Castle Concrete Limited 
4781 Byrne Road 
Burnaby 1, B.C. 

Contract No. 747 - $844,986.00 

(b) A contract satisfactory to the Corporation Counsel be entered into. 

(c) The bid bonds of the unsuccessful tenderers be returned. 

Your Board RECOMMENDS the foregoing recommendations of the Acting City 
Engineer be approved . 


FO^i COUNCIL ACTION SEE PAGE(S) iL 
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BUILDING & PLANNING MATTERS 

CONSIDERATION 


1. Strata Title Application - New Construction 
1146 Harwood Street, Vancouver, B.C. 
Lot F. Block 27. District Lot 1^5. Plan 15423 

The Director of Planning and the Director of Finance report as follows: 

"In accordance with the City's current regulations governing the approval 
of Strata Title Applications for new buildings, an application has been 
received from Laxford Development Corporation Ltd., for approval of a 
strata plan for a new (16) sixteen storey with two levels of underground 
parking, concrete structure apartment building containing 115 dwelling units 
at 1146 Harwood Street. 

N.B.: See Appendix 'A' for site plan. 


Section 1(2) - Financing 

The Director of Finance has reviewed the prospectus with regard to the 
financing information and finds the following: 

Subsection (a) - The True Interest on Financing 

True Interest on Financing 

Interim financing for the construction is being provided to Laxford Development 
Corporation Ltd. by the Canadian Imperial Bank of Commerce. Financing for the 
new first mortgages has been arranged through 

A. E. LePage Western Ltd. 
885 Dunsmuir Street 
Vancouver, B. C. 

Attention: Mortgage Department 

The interest rate shall be the prevailing conventional rate in effect at the 
time the mortgage application is accepted. The term is five (5) years and 
the amortization period is twenty-five (25) years. The mortgage will lend up 
to a maximum of 75% of the purchase price subject to the final approval of 
the purchaser's application by A. E. LePage Western Ltd. The first mortgage 
is to be insured by the Mortgage Insurance Company of Canada at a fee paid 
by the borrower of 1%% of the total amount of the mortgage. 

Second mortgage financing of $5,000.00 with interest at 8 3/4 per cent calculated 
half-yearly not in advance and based on a twenty-five (25) year term and 
amortization period is available to those who qualify through 

B . C. Government 
Department of Housing 
Home-Owner Assistance 
Parliament Buildings 
Victoria, B. C. 

The purchaser has the option of arranging his own financing. 
Subsection (b) - Any bonusing of Financing 

There is no financing bonus. The only fee payable will be an appraisal fee of 
$70.00 charged by A. E. LePage Western Ltd. with respect to the mortgages 
arranged by them. 


Subsection (c) - Details of a management contract and monthly Services 
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Subsection (d) - Taxes and other costs 

Inunediately upon filing of the Strata Plan in the Vancouver Land Registry 
Office, the developer , Laxford Development Corporation Ltd., as owner of all 
the strata lots will cause the Strata Corporation to enter into a management 
contract with Grosvenor International Canada Limited which said management 
contract will have a term of one (1) year or terminate thirty (30) days 
after the first annual meeting of the Strata Corporation. 


Under Provincial Legislation, a Management Contract can be cancelled on 90 
days notice. 

Monthly Maintenance Costs and Gross Annual Property Taxes 

Laxford Development Corporation Ltd. will pay all maintenace expenses incurred 
up to October 1st, 1974 and Laxford Development Corporation Ltd. will pay all 
property taxes with respect to the 1974 calendar year. 

The estimated monthly assessments for each Strata Lot and the estimated gross 
annual property taxes for the 1975 calendar year are as follows: 


Estimated Gross Strata Lot Square Feet Unit Estimated 
Annual Property Entitlement Monthly 
Taxes Maintenance 


625 GO 

1 

896 

90 

$ 52.71 

490. 00 

2 

707 

70 

41. 00 

525. 00 

3 

748 

75 

43.92 

350. 00 

4 

494 

SO 

29.28 

413.00 

5 

595 

59 

34.55 

413.00 

6 

593 

59 

34.55 

350.00 

7 

501 

50 

29.28 

350.00 

8 

501 

50 

29.28 

413.00 

9 

583 

59 

34.55 

413.00 

10 

595 

59 

34.55 

350.00 

11 

494 

50 

29.28 

350.00 

12 

494 

50 

29.28 

413.00 

13 

595 

59 

34.55 

413.00 

14 

593 

59 

34.55 

350.00 

15 

501 

50 

29.28 

350.00 

16 

501 

50 

29.28 

413.00 

17 

583 

59 

34.55 

413.00 

18 

595 

59 

34.55 

350. 00 

19 

494 

50 

29.28 

350.00 

20 

494 

50 

29.28 

413.00 

21 

595 

59 

34.55 

413.00 

22 

593 

59 

34.55 

350.00 

23 

501 

50 

29.28 

350.00 

24 

501 

50 

29.28 

413.00 

25 

583 

59 

34.55 

413.00 

26 

595 

59 

34.55 

350.00 

27 

494 

50 

29.28 

350.00 

28 

494 

50 

29.28 

413.00 

29 

595 

59 

34.55 

413.00 

30 

594 

59 

34.55 

350.00 

31 

499 

50 

29.28 

350.00 

32 

499 

50 

29.28 

413.00 

33 

584 

59 

34.55 

413.00 

34 

595 

59 

34.55 

350.00 

35 

494 

50 

29.28 

350.00 

36 

494 

50 

29.28 

413.00 

37 

595 

59 

34.55 

413.00 

38 

595 

59 

34.55 

350.00 

39 

497 

50 

29.28 

-350.00 

40 

497 

50 

29.28 

413.00 
413.00 
350.00 
350.00 

41 
42 
43 
44 

585 
595 
494 
494 

59 
59 
50 
50 

34.55 
34.55 
29.28 
29.28 

Cont'd 
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The Director of Finance advises Council that the City's 
borrowing requirements for approved projects are already 
quite heavy in relation to the condition of the bond market 
and puts forward for Council consideration that, while 
Council has authorized the drawing of plans for this project. 
Council may wish to indicate that the timing for calling of 
tenders and scheduling of construction will depend on its 
priority rating with all other City projects in the demand 
for available borrowed funds. 

RECOMMENDATION 

It is recommended that the source of funds for the $45,000 of 
architects' fees approved by Council on June 9th, 1970, for 
the Crystal Pool replacement be an advance against 1971-1975 
Five Year Plan funds. 

FOR COUNCIL CONSIDERATION 

Whether Council wish to advise the Board of Parks and Public 
Recreation that approval of funds for planning the replace- 
ment of Crystal Pool does not give this project any priority 
and that calling for tenders and contracts will depend on the 
order of priorities placed by Council for the many City needs 
to be met from borrowed funds, as there is no certainty of 
the availability of such funds on terms that can be acceptable. 

The Board of Administration concurs in the recommendation 
of the Director of Finance and forwards the other matter for Council 
consideration . 


CONSIDERATION 

3 . Grant - Laurel House Society 

Mrs. Laura Willows, Director of the Laurel House Society, 
in a communication, dated June 11, 1970, requests a grant from the 
Vancouver City Council in the amount of $3,300. This grant is 
requested to help defray expenses with respect to an intensive care, 
therapeutic and educational two-months program for eight children 
with serious behaviour disorders. Mrs. Willows advises that there 
is no other treatment resource available to these children. She 
further advises that the Provincial Government Departments of Mental 
Health and Child Welfare have agreed to provide financial assistance 
towards this program. 

As this request does not parallel previous grant requests 
submitted to Council, your Board is unable to provide examples of 
previous Council action. However, it is noted that in 1966, 1967 
and 1970, Council gave a grant of $1,000 each year to the Canadian 
Diabetic Association to assist diabetic children in Vancouver to be 
sent to a special camp. 

Your Board submits the foregoing for the consideration of 

Council . 

(Copies of the Laurel House Society's letter, dated June 11, 1970, 
and their budget are circulated for the information of Council.) 


DELEGATION - LAUREL HOUSE SOCIETY 
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Estimated Gross Strata Lot Square Feet Unit Estimated 
Annual Property Entitlement Monthly 
rpgjjgg Maintenance 


413.00 

45 

595 

59 

$ 34.55 

413.00 

46 

595 

59 

34.55 

350. 00 

47 

497 

50 

29.28 

350.00 

48 

497 

50 

29.28 

413.00 

49 

585 

59 

34.55 

413.00 

50 

595 

59 

34.55 

350.00 

51 

494 

50 

29.28 

350.00 

52 

494 

50 

29.28 

413.00 

53 

595 

59 

34.55 

413.00 

54 

595 

59 

34.55 

350.00 

55 

497 

50 

29.28 

350.00 

56 

497 

50 

29.28 

413.00 

57 

585 

59 

34.55 

350.00 

59 

494 

50 

29.28 

350.00 

60 

494 

50 

29.28 

413.00 

61 

595 

59 

34.55 

413.00 

62 

595 

59 

34.55 

350.00 

63 

497 

50 

29.28 

350.00 

64 

497 

50 

29.28 

413.00 

65 

585 

59 

34.55 

413.00 

66 

595 

59 

34.55 

350.00 

67 

494 

50 

29.28 

350.00 

68 

494 

50 

29.28 

413.00 

69 

595 

59 

34.55 

413.00 

70 

595 

59 

34.55 

350.00 

71 

497 

50 

29.28 

350. 00 

72 

497 

50 

29.28 

413.00 

73 

585 

59 

34.55 

413.00 

74 

595 

59 

34.55 

350.00 

75 

494 

50 

29. 28 

350.00 

76 

494 

50 

29. 28 

413.00 

77 

595 

59 

34. 55 

413.00 

78 

595 

59 

34. 55 

350.00 

79 

497 

50 

29. 28 

350.00 

80 

497 

50 

29.28 

413.00 

81 

585 

59 

34.55 

413.00 

82 

595 

59 

34. 55 

350.00 

83 

494 

50 

29. 28 

350.00 

84 

494 

50 

29.28 

413.00 

85 

595 

59 

34. 55 

413.00 

86 

595 

59 

34. 55 

350. 00 

87 

497 

50 

29.28 

350. 00 

88 

497 

50 

29.28 

413.00 

89 

585 

59 

34.55 

413.00 

90 

595 

59 

34.55 

350.00 

91 

494 

50 

29.28 

350. 00 

92 

494 

50 

29.28 

413.00 

93 

595 

59 

34. 55 

413.00 

94 

595 

50 

29. 28 

350.00 

95 

497 

50 

29. 28 

350.00 

96 

497 

50 

29. 28 

413.00 

97 

585 

c 

5y 

"ZA C C 
04 . DO 

413.00 

98 

595 

59 

34.55 

350.00 

99 

494 

50 

29.28 

350, 00 

100 

494 

50 

29.28 

413.00 

101 

595 

59 

34.55 

413.00 

102 

595 

59 

34.55 

350.00 

103 

497 

50 

29.28 

350.00 

104 

497 

50 

29.28 

413.00 

105 

585 

59 

34.55 

413.00 

106 

595 

59 

34.55 

350.00 

107 

494 

50 

29.28 

350.00 

108 

494 

50 

29.28 

413.00 

109 

595 

59 

34.55 

413.00 

110 

595 

59 

34.55 
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Estimated Gross 
Annual Property- 
Taxes 


Strata Lot 


Square Feet 


Unit 

Entitlement 


Estimated 

Monthly 

Maintenance 


$ 


350,00 
350.00 
413,00 
413,00 
350.00 


111 
112 
113 
114 
115 


497 
497 
585 
595 
494 


50 
50 
59 
59 
50 


? 29,28 


29,28 
34.55 
34.55 
29. 28 


The above monthly maintenance estimates include the following: 

- General Operating - caretaker, building insurance, management fee, 
mortgage payments and property taxes for caretaker's suite; 

- General Maintenance - cleaning, decorating, structural, electrical, 
plumbing, heating and miscellaneous; 

- Utilities - fuel and electricity for heating and lighting of 
common areas, water, scavenging; 

- General Reserve - reserves for replacement of roof, common area 
carpeting, common building entrance, etc. 

Each purchaser shall pay at completion the sum of $75.00 to be placed in a 
maintenance revenue fund to be held in trust until such time that the first 
Strata Council is elected. 

Purchasers are responsible for the cost, to be directly metered or assessed to 
or against each Strata Lot, with respect to electricity, telephone and cable- 
vision. 

Strata Lots will be individually assessed by the City of Vancouver with respect 
to real property taxes. It will be the responsibility of each Strata Lot owner 
to pay assessed taxes directly to the City of Vancouver, 

The Provincial Home-Owner Grant currently at $200.00 and the School Tax Removal 
and Resources Grant currently at $30.00 to $40.00 will reduce gross taxes by 
$230.00 to $240.00 in cases where the owner occupies the suite; but if he rents 
to someone else, he would not be eligible. An additional $50.00 Home Owner Grant 
is available to those who qualify as senior citizens. 

The Laxford Development Corporation Ltd. is not aware of any further costs to 
Purchasers excluding those costs normally incurred by Purchasers such as cost of 
conveyance, personal insurance, etc. 

A one bedroom caretaker's suite will be offered for sale to the owners of the 
Strata Corporation for a $1.00 downpayment and the assumption of a mortgage 
of approximately $20,000.00 at a conventional interest rate. 

Subsection (e) - Shared facilities and common areas 

The Director of Planning has examined the Prospectus and plans and finds the 
following : 

All coimnon property not specified in the registered Strata Plan as included in 
Purchaser's Strata Lot is maintained and administered as 'common property'. 
This includes the following: 


Hallways and Lobby Areas 

All lobby areas and walkways within the building are designed for the use of 
all Strata Lot owners. 


There are 98 parking stalls in the underground lots included in the common 
property. The stalls will be rented to purchasers by the Strata Corporation at 


Parking 
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Clause #1 continued : 

an initial rental of $12.00 per month. These parking fees are subject to change 
as determined by the Strata Corporation from time to time. The parking fee 
income belongs to the Strata Corporation. 

Laundry Room 

The laundry room and facilities situate on the underground floor of the building 
shall be for the exclusive use of the owners of the Strata Lots. 

Storage Lockers 

Each Strata Lot will be assigned the exclusive use of one storage locker located 
in the locker room on the underground floors of the building. 

Miscellaneous Rooms 

These include boiler, electrical and garbage rooms all located on the underground 
floors of the building and all common property to be used at the discretion of the 
Strata Lot owners. 

Balconies 

Within each Strata Lot is contained a balcony attached to and contiguous to the 
respective living and dining areas of each Strata Lot. 

Balconies are not common property. 

Saunas, Roman Bath 

Two saunas and one Roman Bath will be available for the use of the Strata Lot 
owners. 

Exterior Yards 

Exterior yards are common property and are intended for the exclusive use of all 
Strata Lot owners. 

The prospectus states that the copy of the proposed By-Laws will be available for 
inspection on request. 

Section 1(3) - Quality of Construction 

The City Building Inspector advises that he is in receipt of a letter from 
Mr. R.W. Wilding, Architect, advising that he is inspecting the project to ensure 
that the building compares favourably with the quality control requirements as 
contained in the Canadian Code for Residential Construction. 

Mr. Wilding undertakes also to provide a certificate of compliance when the project 
is completed. This appears to be a reasonable ground for approval of the project 
with reference to Section 1(3) of the Council Policy. 

Your Board recommends that the foregoing report of the Director of 
Planning and the Director of Finance be submitted for CONSIDERATION 
of Council, 


RECOMMENDATION 


2 . Arbutus Village Phase II, Street Names 

The Street Naming Committee reports as follows: 


"At its meeting on June 14, 1974 the Street Naming Committee 
heard representation from Mr. Brian Kenning, Project Coordinator, 
Marathon Realty, Ltd. 

Marathon had requested, by letter, that the existing City 
of Vancouver Street names, McBain Avenue, McMullen Avenue, 
King Edward Avenue, Yew Street, and Vine Street be approved 
for use within the Arbutus Village Development. p ^i 
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Mr. Kenning indicated that the postal authorities had approved 
the use of these names and that these addresses had been used 
temporarily for permits and documents. Gate kiosks are being 
constructed at the entrance to this private developmentr making 
it apparent that the area is private property. 

The Committee, 

RECOMMENDS , 

THAT the existing City of Vancouver street names, McBain, 
McMullen, Yew, Vine and King Edward be approved for use within 
the Arbutus Village Development and, 

THAT Marathon Realty have signs erected, to the satisfaction 
of the City Engineer, at all entrances to Arbutus Village, 
indicating that it is private property. " 


Your Board RECOMMENDS that the foregoing recommendation of 
the Street Naming Committee be approved. 

DELEGATION REQUEST: Marathon Realty has requested permission to appear as 
a delegation, should Council consider not approving the above reconunendati 


F0?« CCUHCIL ACTION SEE PAGE(S) - 
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FIRE & TRAFFIC MATTERS 

RECOMMENDATION 

1 . St. Roch Fire Protection 

The Director of Permits and Licenses reports as follows: 

"On January 21, 1965 an agreement was signed between the Federal 
Department of Indian and Northern Affairs and the City of Vancouver in 
which the Federal authorities agreed to carry out restoration of the 
St. Roch at an approximate cost of One Hundred Sixty Thousand Dollars 
($160,000.00). The City's responsibility was laid out in Section 7 which 
reads as follows: 

'The City will be responsible for the care, supervision 
and protection of the St. Roch and the shelter at all 
times. • 

Included in the restoration program the Federal Government is 
installing a 1301 Hal on fire protection system inside the boat. This 
system will protect the boat in case of fire within the hull but will not 
protect the exterior of the ship if the building caught fire. The Federal 
Government has requested that the City provide a sprinkler system for the 
frame shelter in line with the signed agreement. 

It was necessary to have the St. Roch re-evaluated in order to increase 
the insurance on the vessel. The replacement value has been increased from 
$400,000 to $1,350,000. The Marine Surveyors and the Underwriter's Engineers 
who carried out the re-evaluation survey have both strongly recommended a 
sprinkler system be installed in the shelter to protect the vessel. These 
recommendations developed independent of the Federal Government's request for 
sprinklers and our subsequent investigations. We are now in the position 
that if the sprinkler system is not installed the insurance coverage may be 
prejudi ced. 

Estimated costs are as follows: 


Sprinkler system $12,000 

Electrical connections 1,200 

New service connections 5>300 

Structural alterations 4,200 

Design Consultants 2,300 

Miscellaneous items & contingency 2,000 


Total $27,000 


The Comptroller of Accounts advises that if Council approves the 

recommendations of this report, the funds are provided for in the Supplementary 
Capital Budget. 

It is recommended that approval be given for the expenditure of $27,000 

for installation of a sprinkler system at the St. Roch A-Frame Shelter." 

Your Board RECOMMENDS the foregoing report of the Director of Permits and 
Licenses be approved. 

2. Fire Department Training Platform 
on Burrard Bridge 


The Acting City Engineer and Fire Chief report as follows: 

"A wooden platform was Installed under the Burrard Street 
Bridge In 1965 to meet the training needs of the Fire Department. 
Recent bridge maintenance required temporary removal of the platform. 
However, at that time It was found to be In such a deteriorated con- 
dition that It could not be moved In one piece and was therefore 
dismantled. 


(FIRE - 1) 
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Clause No. 2 (cont'd) 

It is now proposed to install a permanent metal platform 
which, it is estimated, would cost $4,000. The new platform would 
be durable and portable and could be adapted to other bridges. For 
simplicity, it would be maintained as a part of normal bridge work. 

As this item was not anticipated for replacement in 1974, 
funds were not budgetted. However, the Comptroller of Accounts has 
advised that funds are available in contingency reserve. As this 
platform is required now, we RECOMMEND that: 

the amount of $4,000 be appropriated from 
contingency reserve for the purpose of replacing 
the Fire Department training platform." 

Your Board RECOMMENDS that the foregoing recommendation of the 
Acting City Engineer and the Fire Chief be approved. 


FOR COU;<SC!L ACTIOJi SEE PAGE(S) 
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FINANCE MATTERS 


A-7 


RECOMMENDATION 

1. Vancouver Library Board - Staffing Requirements 
for new Branch Library 

City Council, at its meeting of June 11, 1974, approved the recom- 
mendation of the Board of Administration concerning the 1974 basic 
capital programme, authorizing departments and boards to proceed 
with individual projects. One of the projects is the opening of 
a new branch library in the Marpole area. 

The basic capital appropriations budget provides for the purchase 
and preparation of books - $60,000 and purchase of furniture and 
equipment - $15,000. 

Following negotiations by the Supervisor of Property and Insurance 
on behalf of the Library Board, a lease agreement has now been signed 
which provides for approximately 4,000 square feet of floor space 
at 68th Avenue and Granville Street. The branch will be ready for 
occupancy immediately and, therefore, the Library Board are request- 
ing funds for the provision of staff and other operating costs. 

At its meeting of May 15, 1974, the Library Board approved the fol- 
lowing staffing requirement which is based on an initial book col- 
lection of approximately 9,000 to 12,000 volumes and a circulation 
of between 12,000 to 15,000 volumes per month. The staffing pro- 
posal, outlined below, is consistent with the staffing of other 
branch libraries of similar size. 

Salaries ; 

Full-time Positions Cost Per Annum Cost in 1974 - 

(5 months) 

1 Librarian III $17,040. $ 7,100. 

2 LibrarJ.an I 27, 120. 11, 300. 

1 Lib. Ass't. Ill 8,436. 3,515. 

2 Lib. Ass't. II 14,928. 6,220. 
2 Lib. Ass't. I 12,552. 5,230. 
1 Bldg. Maintenance Man I** 8, 640 . 4, 030 . 

**to be shared with Oakridge 88,716. 37,395. 
Branch 

Part time Positions 

19 hours per week 

Lib. Ass't. II 3,586. 1, 787. 

$92,302. $39,182 

Fringe benefits 9, 159 . 3 , 882 . 

$101,461 $43,064. 

Less Contract 

Janitor service cancellation 

- Oakridge 3,900. 1,625. 

$97,561. $41,439. 


cont ' d 
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Clause No. 1 (cont'd) 
Operating Costs 

Cost Per Annum Cost in 1974 

(5 months) 


Rental 

$17,707. 

$6, 808. 

Phone 

315. 

130. 

Light, Heat & Water 

1, 380. 

575 . 

Printing & Stationery 

1, 140. 

475 . 

Janitor Supplies 

420. 

175. 

Microfilm 

300. 

125. 

Miscellaneous 

720. 

300. 

Pos tage 

480. 

200. 

Sign 

840. 

350. 


$23,302. 

$9, 138. 

Total 

$120, 836. 

$50, 577. 


Comment 

This request has been reviewed by the Administrative Analyst. He 
reports that this branch will be operated on a five day week basis 
and will be open for 57 hours each week. The three librarians op- 
erate on a 37^ hour week each, thereby providing approximately 112 
hours service each week. Nominally, this indicates that two libra- 
rians will be on duty at any one time but it is noted that their 
duties include visits to elementary schools and day care centres, 
or meeting with school groups that will visit the library. The 
senior librarian of the branch is also responsible for book selec- 
tion and attends meetings at the central library for selection of 
new publications. The library assistants working 35 hours per week 
each, provide 175 duty hours each week indicating that three assis- 
tants are available at any one time. However, staff are required 
to commence duty either at 9:00 a.m. or 1:00 p.m. daily, thereby 
providing service during the twelve hours in which the library is 
open. The library assistants are responsible for receiving re- 
turned books, examining and replacing books on shelves and issuing 
books as required. 

The Marpole area is now served by the Book Bus on one day each week. 
The Bus will be relocated to other areas after this branch commen- 
ces operation. Adjacent branches are Oakridge and Kerrisdale. 
Each of these branches have a circulation in excess of 40,000 vol- 
umes per month. From information available, it appears unlikely 
that there will be any significant change in book circulation of 
these two branches as a result of establishment of the Marpole branch. 

The Comptroller of Accounts recommends that if City Council approves 
these proposals, the necessary funds for staffing and operation 
(estimated at $50,577) for the balance of 1974 be provided from 
contingency reserve. 

The president of the Vancouver Public Library Staff Association, 
Local 391, C.U.P.E. has been provided with a copy of these proposals 
by the Director of the Vancouver Public Library. 

Recommendation 

Your Board RECOMMENDS that: 

the staffing proposals and operating costs outlined above 
be approved and the necessary funds be provided from con- 
tingency reserve. 


Board of Administration, August 9, 1974 


(FINANCE - 3) 


2. Vancouver Library Board - Staffing Requirements 
Historic Photograph Section 

The following report has been received from the Director of the 
Vancouver Public Library: 

"The Vancouver Public Library recently received a grant of $25,000. 
from the Vancouver Foundation for the purchase of a large (25,000 
to 30,000 approximately) collection of B.C. historical negatives, 
on the understanding that these would be incorporated into the ex- 
isting V.P.L. collection. 

The negatives received include some of the dangerous nitrate var- 
iety and it is urgent that these be isolated, reprocessed, and des- 
troyed. When this has been accomplished, the entire collection 
must be sorted, identified, printed, etc. for incorporation into 
the main collection. It is estimated that this will take at least 
2 years to complete. It is recommended, therefore, that a new tem- 
porary position be established for this period. 

The incumbent of this position will perform a variety of technical 
photographic duties including sorting, identifying and preparing 
old negatives prior to printing; supervising the darkroom including 
developing negatives and preparing prints; and incorporating prints 
into the existing collection." 


COMMENT 

The present staff of the Historic Photograph Section consists of 
a curator and a library assistant III. The salary of the curator 
is included in the annual budget granted to the Vancouver Library 
Board while the salary of the library assistant III is defrayed 
from revenues received from the operation of the Historic Photograph 
Section . Prior to the purchase reported above the Historic Photo- 
graph collection consisted of more than 150,000 photographic nega- 
tives of which 10,000 have been completely catalogued and indexed. 
It is intended that the present staff continue with work on the 
existing collection. The incumbent of the new position will work 
exclusively on the collection purchased with the grant from the 
Vancouver Foundation. Included in the correspondence from the Van- 
couver Foundation and the Dominion Photographic Company from whom 
the negatives have been purchased, is a request for acknowledgment 
of the source of the material and the assistance of the Vancouver 
Foundation. Before incorporation of the negatives into the general 
collection it will therefore be necessary to complete identifica- 
tion of each negative, with some suitably worded acknowledgment, 
in addition to the cataloguing and indexing. 

The salary cost for a two year period at 1974 rates is estimated 
at $22,300. and the approximate cost for 1974 is estimated at 
$7,800. No additional material costs or provision of equipment 
is required. 

The Comptroller of Accounts recommends that if the establishment 
of this temporary position is approved that funds be provided from 
contingency reserve. 

The president of the Vancouver Public Library Staff Association, 
Local 391, C.U.P.E., has received a copy of the proposal from the 
Director of the Vancouver Public Library Board. 

RECOMMENDATION 

Your Board RECOMMENDS that: 

a temporary position be established for a period of 
two years for the purpose of sorting, cataloguing and 
indexing the collection of B.C. historical negatives 
recently purchased by a grant of $25,000. from the 
Vancouver Foundation. 

Further, that the funds be provided from contingency 
reserve and the classification of the position be 
approved by the Board of Administration. 
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3. Staff Changes in Water Works 
Operations Branch 

The City Engineer reports as follows: 

"In March, 1974, Council authorized a substantial increase in 
Water Works Capital Installations to be constructed by the City by the end 
of the 1971 - 75 Five Year Plan. This expanded construction program is now 
underway. The compliment of construction foremen prior to the expanded 
capital program was; one permanent, and one temporary position. 

In order to carry out its expanded program, it will be necessary 
to add one construction crew to the work force, for a total of three crews. 

By providing capital funds. Council has provided the funds for 
temporary foremen positions which are charged directly to the capital works 
in progress, however, temporary positions can only be established for a one 
year period, and since it will take until July, 1976, to complete the current 
program, it is necessary to obtain Council's authority to make the temporarv 
positions permanent. The annual cost of the additional Construction Foreman, 
at present rates, is about $16,000. This cost is charged directly to capital 
appropriations and no additional funds need be provided in the revenue budget. 

Most of the additional trucks and equipment needed can be 
rented as required, however, the following items should be provided for the 
additional crew: one - % ton pickup truck and radio, one - gas powered pipe 
saw. 

A pickup truck can be provided, without additional purchase, by 
transfer of the Superintendent I's, Mr. H. Burfitt, truck from the Sanitation 
Branch to the Water Works Branch, and by providing car allowance for Mr. Burfitt. 
Mr. Burfitt is in agreement that he use his private car for City purposes on 
regular car allowance. It will, however, be necessary to obtain an additional 
mobile radio at a cost of $750. Gas powered pipe saws cannot be rented 
economically, and one should be purchased at a cost of $400. 

As might be anticipated, the substantially enlarged program 
has generated a considerable increase in clerical work. The present staff of 
three clerks in the Water Works General Office is not able to continue the 
normal costing and billing procedures as well as maintain the increased volume 
of payrolls, invoice handling and costing. 

In keeping with the increase in construction crews by 50%, an 
increase of one clerk is required. The cost estimates for these positions 
given below are based on the Clerk III level, with a 7h hour working day, in 
keeping with other clerk's in the Branch, however, the positions are subject 
to review by the Director of Personnel Services and the classification will 
be reported on to the Board of Administration. The clerical position will 
cost about $12,500. per year, at present rates. Provision must also be made 
for holiday relief, about $600. per year. An additional $300 for an office 
calculator will also be required. 

All costs, with the exception of new and nonrecurring equipment, 
will be either billed or distributed to the capital program as tabulated 
below: 

Item Change Costs 

2 - Foreman III positions Temporary to $32,000 per year. 

Permanent charged directly to 

capital appropriations 

1 - Clerical position Additional $12,500 per year, 

distributed to capital 
accounts 

1 - Mobile Radio (initial cost) $750 ) 

) Provided 
) from 

1 - Office Calculator (Victor 302 or equal) $300 ) Contingency 

) Reserve 

1 - Pipe Saw $400 ) 

cont ' d .... 
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4 . Luncheon: Canadian Young Voya^cur Program 

The Administrative Assistant of Sir Charles Tapper 
Secondary School requests, in a communication, dated May 27, 1970, 
that the City sponsor an informal luncheon in the Centennial Museum 
cafeteria on Thursday, July 23, 1970. The purpose of the luncheon is 
to entertain 42 exchange Grade 11 students from Winnipeg, who will be 
hosted in Vancouver by John Oliver and Sir Charles Tupper Secondary 
Schools during the week of July 22nd - July 30th. The approximate 
cost of this luncheon will be $85.00. It is suggested that His 
Worship the Mayor or his representative might extend civic greetings. 


This is a Canadian Young Voyageur Program and the purpose 
is to give young Secondary School students a greater understanding 
of Canada. The tours are a Joint venture and are financed by the 
Federal Government, Provincial Department of Education and the 
Vancouver School Board. In addition, the Student Council of each 
school is contributing both socially and financially. 

Your Board notes that Council has dealt with similar 
requests in the past as follows: 


June 1969 - Canadian Council of Christians - Referred to Entertainment 
and Jews - Civic dinner and Civic Recognition 

Committee with Power to 
Act. Expenditure up to 
$100. 


May 1967 - B.C. High School Drama Festival- Request Received. 
- Banquet for students attending 
above Festival. 


Oct. 1966 - Ontario Legislative's Select - Approved 
Committee on Youth - Luncheon. 


Council is reminded that on May 5th, when dealing with a 
request from the Rhodes Canada Educational Trusts Group for a tour 
and Civic luncheon, the following motion was passed: 

"THAT this group be advised it is not Council's policy to 
make grants in respect of bus tours and dinners or luncheons 
on such occasions; 

The Council, however, does grant free admissions on specific 
occasions to some of its Civic institutions and on application 
for such privileges, the City's Entertainment Committee is 
empowered to grant approval, as and when considered advisable." 

Your Board submits the foregoing for the consideration of 

Council . 


(Copies of letter, dated May 27, 1970, from Sir Charles Tupper 
Secondary School are circulated for the information of Council.) 
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Clause No. 3 (cont'd) 

Vacation Relief $600 per year 

distributed to 
capital accounts 

This has been discussed with the Vancouver Municipal and Regional 
Employees' Union and the City of Vancouver Foremen's Association, who concur. 

The Director of Finance advises that Contingency Reserve Funds can 
be provided to the sum of $1,450, for new and nonrecurring equipment, as 
outlined above. 

The City Engineer RECOMMENDS that: 

(a) The one additional and the one existing temporary Foreman 
position in the Water Works Operation Branch be made permanent, 

(b) One additional clerical position be provided, for processing 
payrolls and billing, and maintaining costing and construction 
records . 

(c) A regular car allowance for H. Burfitt, Superintendent I, 
Sanitation Branch be established; One 1/2 ton pickup truck be 
transferred from the Sanitation Branch to the Water Works 
Branch; and one additional mobile radio be purchased, 

(d) One office calculator and one pipe saw be purchased, 

(e) The costs for these changes be distributed as tabulated above". 

Your Board RECOMMENDS that the foregoing recommendations of the City 
Engineer be approved. 

4 . Additional Overtime Funds 
for Fire and Rescue 


The Fire Chief reports as follows: 

"Several multiple alarm fires have occurred during the first six 
months with heavy manpower callouts, resulting in an over- 
expenditure of our overtime account . 

The Fire Department callout appropriation this year was $10,080. 
Five Multiple Alarm requiring additional manpower cost approximately 
$11,000 and miscellaneous overtime requirements approximately 
$600, an overexpenditure of $1600. 

The remainder of the Fire Department budget has been examined and 
found to have no additional funds available to cover the over- 
expenditure. The Comptroller of Accounts advises that funds are 
available in Contingency Reserve and that a further $4,400 shall 
also be transferred to Fire and Rescue Overtime (Account 7505/2) 
to provide monies for operation during the remainder of the year. 

The Fire Chief recommends approval be given to transfer $6,000 
from Contingency Reserve to Account 7505/2 - Fire and Rescue 
Overtime to cover the overexpenditure and provide operating funds 
for the remainder of the year. 

Your Board RECOMMENDS the foregoing recommendation of the 
Fire Chief be approved. 
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CONSIDERATION 

5. Request for Class II Rate 

Shawnigan International Festival 

The Manager of the Queen Elizabeth Theatre reports as follows: 

"Clause 12 of the Schedule of Rental Rates for The Queen Elizabeth 
Theatre and Playhouse adopted by City Council on July 9, 1974, reads 
as follows: 

'When an event presented by a Licensee who qualifies for a Class II 
rate is coirinercially sponsored, such rate shall not be affected if 
the Licensee is a Registered Canadian Charitable Organization pursuant 
to the provisions of the Income Tax Act. ' 

The Shawnigan International Festival will be presenting 'Bela Siki ' 
on August 26, 1974 and the 'Anna Wyman Dance Theatre' on August 27, 
1974 in the Playhouse, a few days before the above new regulation 
comes into force. Air Canada has offered a modest sponsorship. The 
Shawnigan International Festival qualifies for the Class II rate as a 
British Columbia publicly supported organization and a Registered 
Canadian Charitable Organization. 

The Vancouver Civic Auditorium Board at its meeting of July 5, 1974 
concurred with the Manager's recommendation that the Class II rate of 
$270.00 per evening be levied rather than the Class I rate of $400.00 
per evening, allowing them the benefit of the new provisions which 
will be in effect within a week of their presentations." 

Your Board submits this matter for Council's CONSIDERATION. 


FOR COL'MCIL ACTION SEE PAGE(S) /.Q 
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(PROPERTIES - 1 ) 


PROPERTY MATTERS 


RECOMMENDATIONS 


1 . 


ANAVETS SENIOR CITIZENS HOUSING SOCIETY 
Lot D, Block 109, D.L. 26i|A 
Situated 900 Block East 8th Avenue 


The SuT)erviaor of Property and Insurance reports ap follows:- 

"A reauest has been received from Anavets Senior Citizens Housing Society for an 
extension of time in which to commence construction of their development on the 
North Side of the 900 Block East Bth Avenue. 

On AufTust ^9. 1972 City Council approved the sale of Lota 15 to IQ (now knowf 
as D) Block 109, D.L. ?64A. Situated on the North Side of 900 Block East R th 
Avenue . 

A condition of this sale wna an ontion to remrchnse in favor of the City 
should construction of this pro.iect fail to commence by Aupnst ""5, 19"^^. after 
which date the City to have three months in which to exercise its option. 

The Society have encountered delays on this pro.iect , but have now received a 
Development Permit and are preparinsc to let tenders for construction. 

As the Society has driven every indication of proceeding: with the development 

as oiiickly aa possible and as the reasons for the delay appear .inatified it ia:- 

RK COMMENDED 

That Anavets Senior (^itizena Housing? Society be f^ranted an extension of six 
months to February "'P' , 1Q75 in which to reach the renuired sta^ye of oonstruot- 
tion. with the City havinp: three months from that d^te in which to exercise 
its option. This extension to be sub.iect to any documentation deemed neces- 
ary by the Director of Lepral Services. 


Your Board 

RECOMMENDS that the foregoing recommendation of the Supervisor 
of Property and Insurance be approved. 


2. ACQUISITION FOR REPLOTTING 

Lots 1 8,1 9, 20, Block 7, D.L.'s 36 and l\.9 

--East side of Tyne Street between Euclid and Foster Avenues . 


The Supervisor of Property and Insurance reports as follows :- 

"The block bounded by Tyne and Melbourne Streets, Euclid and Foster Avenues, 
is a potential housing? site reported to City Counci] in June of 197^5. The 
City is the principal owner in this block with the exception of four lots 
which are still privately owned. 

On June ?5, 3974, Council authorized the Supervisor of Property and Insur- 
ance to ne^yotiate for the purchase of Lot 20, Block 7, D.L.'s 36 and 
which is located within the aforementioned housing? site. A Development 
Permit application had been received for a new sin^Jrle family dwelling? on 
this vacant lot. This property is 23' by 107.5'. Zoned RS-l. One Family 
Dwelling District. 

When contacted, the owner advised that he also owned the ad.ioinin^y two lots, 
le^yally described as Lots 18 & 19. Block 7. D.L.'s 36 & 49. These two lots 
are 33' by 107.5' each, zone RS-1 , One Family Dwelling? District and there is 
an older single family frane dwel ling situated over both lots. This dwelling 
erected in 1923 has 5 rooms on the main floor, 5 plumbing fixtures, a patent 
shingle roof . shLngle and siding exterior walls, and a concrete basement and 
is heated by gas fired hot water. The dwelling is in average condition for 
age and type. 


Con' t 
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(PROPERTIES 


- 2) 


Clause 2 (Gon't) 

Following negotiations, the owner has confirmed that he is prepared to sell 
the three lots for the sum of $78,000.00 as of July '51, 1974. This price 
is fair and equitable and represents market value in the area. 

The dwelling is presently rented and it is proposed to carry on renting the 
premises on a month to month basis until such time that the City is pre- 
pared to develop the site. 

RECOMMENDKD 

That the Supervisor of Property and Insurance be authorized to acquire the 
above property for the sum of $78,000.00 on the foregoing basis, chargeable 
to Code 495?/ - Replotting Pxirposes." 


Your Board 

RECOMMENDS that the foregoing recommendation of the Supervisor 
of Property and Insurance be approved. 


3. PRIORITY AGREEMENT ON STRATHGONA MORTGAGE 
Lot 6, Block 1 01 , D.L. 1 96 
Chun Chau Tsui and Sau Tsui 


The Supervisor of Pro^ierty 8- Insurance reports as follows 

"On November 2, 1972, the owners of Lot 6, Block 101, D.L. I96 known 
as 628 Union Street, applied for, and received a maximum grant/ loan 
of :i>3,000,00 under the Strathcona RehabilitatioH Project, This mortgage 
was registered as a second charge on April 9, 1973 1 behind a first 
mortgage in favour of Vancouver City Savings Credit Union, 

By letter dated February k, 197^+, the owners' solicitors have stated 
that the owners wish to re-finance their first mortgage and in order 
to do so it will be necessary for the City to sign a "Priority Agreement" 
allowing the new mortgage to be registered as a first char^;e, ■\s the 
value of the improvements and the land will be more than double the 
value of the existin'^ Strathcona mortga;:e of S3, 000, 00 and the new 
mortgage of $11, 1^5. 00^ the signing of this priority agreement by 
the City wiLl not endanger the City's position with regards to its 
mortgage. 

The Director of Legal Services has advised that "the form of the "Priority 
Agreement" is satisfactory and it is therefore, 

SiXOKMENDED that the Mayor and the City Clerk be authorized to sign the 
Priority /Agreement and that this document be returned to the owners' 
lawyer for ref!;istration,' 


Your Board 

RECOMMENDS that the foregoing recommendation of the Supervisor 
of Property and Insurance be approved. 


Con' t 


52 


Board of Administration, August 9, 1971+ (PROPERTIES - 3) 


CONSIDERATION AND RECOMMENDATION 


1|. ACQUISITION FOR ARBUTUS -BURRARD CONNECTOR 
1822 West 2nd Avenue 


The Supervisor of Property & Insurance rep)orts as follows :- 


"1822 West 2nd Avenue, legally described as Lot 16, Block 
227, D.L. 526, adjoins property required for the Arbutus- 
Burrard Connector and has been offered for sale by the 
owner. This site zoned C-2 adjoins the Flanders Instal- 
lations Ltd. site at 1807 Burrard Street (Lots 17 to 20), 
also zoned C-2. The Flanders Installations site is 
improved with a 10,200 sq. ft. reinforced concrete office 
and warehouse building said in preliminary negotiations 
with the owners they have indicated they would prefer to 
remain at this location if the Arbutus-Burrard Connector 
was implemented. A loss of approximately 40' from their 
100' site would make it difficult to relocate axi acceptable 
building but the acquisition of this adjoining 25' site 
would make relocation more feasible. It is noted that 
property to the west of 1822 West 2nd Ave. is zoned RM-3A, 
making the subject a locked-in comraercial site. Attached 
is a plan showing this property in relation to the sur- 
rounding area. 

These premises comprise all/3 storey and full basement 
frame dwelling with a main floor area of 710 sq. ft., 
erected in 1912 on a site 25' x 120'. This dwelling 
contains 5 rooms, has 5 plumbing fixtures, a patent shingle 
roof, siding on exterior walls, a concrete foundation and 
is heated by an automatic gas hot air furnace. This 
improvement is in fair condition for age and type and is 
currently rented at $275.00 per month. If acquisition is 
approved, this rental would be continued until required for 
the project and at such future date the building would be 
demolished. 

Following negotiations with the owners, they have agreed 
to sell for the sum of $40,500.00 as of August 31st, 1974. 
This price is considered fair and equitable and is representa- 
tive of market prices in the area. 

The foregoing report is forwarded for Council's CONSIDERATION 
and if same is approved, it is, 

RECOMMENDED that the Supervisor of Property & Insureince be 
authorized to acquire this property for the sum of $40,500.00 
on the foregoing basis, chargeable to Code No. 146/1901 - 
Arbutus-Burrard Connector." 

Your Board 

Submits the foregoing report of the Supervisor of Property k 
Insurance to Council for CONSIDERATION and RECOMMENDATION. 


FOR COUNCIL ACTION SEE PA6E(S) 
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WORKS & UTILITY MATTERS 


RECOMMENDATION : 

1. X-Kalay Foundation Society Cooperative Housing Project 
The Director of Planning reports as follows: 

The attached letter from the X-Kalay Foundation Society dated July 17, 
1974, was referred to me for a report. 

On November 15, 1973, X-Kalay requested the Planning Department to re-open 
the matter of rezoning a site for its proposed development on S.E. Marine 
Drive immediately east of the Baptist Theological College. 

The following resolution regarding this matter was approved by Council on 
January 8, 1974, "No action be taken regarding X-Kalay's request until 
such time as the Champlain Heights Planning Advisory Committee has had 
the opportunity to discuss and make recommendations regarding the location 
and method of disposal of sites for development by religious and philanthropic 
organizations . " 

Mr. Berner, Executive Director of X-Kalay, presented his development 
proposal to the Planning Advisory Committee. (A niunber of other groups 
have also sent correspondence or made presentations to this Committee). 

When considering the nature of institutional uses in Champlain Heights, 
the Advisory Committee felt that these uses should be small in size and 
related functionally to the community. 

The Advisory Committee believes that the most important component in 
Champlain Heights is housing. Therefore, it is proposed that the area 
east of the Baptist Theological College (comprising approximately 8 acres) 
would be better utilized for medium density housing (garden apartments) 
than for institutions. 

There is also a 5 acre site west of the Baptist Theological College which 
may not be consolidated for some time. Because it is somewhat isolated, 
the Committee acknowledges that this site is more suited to some larger 
institutional use, such as that proposed by X-Kalay. 

It should be pointed out, however, that several organizations desire 
large institutional sites in this area. The Baptist Theological College 
wants to expand its educational and housing functions and also intends 
to develop some form of personal care housing for the elderly. Other 
religious organizations have also expressed an interest in the area. 

It is, RECOMMENDED, that the letter from X-Kalay be received, and that 
no action be taken on the disposal of any sites in Champlain Heights 
until a plan has been discussed and approved by City Council. 

INFORMATION ; 

2 . Street Cleaning - 700 Block East Hastings Stree^r 

The City Engineer reports as follows: 

"A petition has been received from Mr. K. Lozawski of the 
Woodbine Hotel and others on the south side of the 700 block East Hastings 
Street, concerning the problem of sand and grit accumulating on the sidewalks. 

Similar complaints have been received in the past in this and 
other areas in the City where the sidewalk abuts the curb and the curb lane 
is used by traffic, particularly during the 4 p.m. to 6 p.m. period. 

In the case of the 700 and other blocks on East Hastings, a 
7 a.m. to 9 a.m. parking restriction exists on the North side to permit 
incoming morning traffic use of the curb lane. As a result, few cars are 
parked on this side during the early morning hours and the Night Shift is 
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able to sweep to the curb regularly and the grit does not accumulate in the 
gutter to the same extent to be blown onto the sidewalk by moving traffic In 
the curb lane. 

On the South side of East Hastings the "No Parking" restrictions 
are from A p.m. to 6 p.m. to permit use of the curb lane for outgoing traffic. 
For the remainder of the day and night the south side Is continuously filled 
with parked cars to the point where little effective street cleaning can be 
accomplished In the parking strip or the gutter. 

Possible solutions which have been considered are: 

I • 7 a.m. to 9 a.m. Parking Prohibition 

Provide 7 a.m. to 9 a.m. parking restrictions on the 
south side of East Hastings which would discourage all 
night parking sufficiently to permit night shift 
cleaning. 

The Traffic Engineering Division has reviewed the Traffic 
volumes on Hastings Street and advise that the current 4 p.m. to 6 p.m. 
parking prohibition Is all that Is required at this time. A morning pro- 
hibition would present some inconvenience to adjacent property and cannot be 
justified for traffic reasons. 


' Temporary Posting 

In 1973, on approximately 100 blocks of continuously parked 
streets where leaves and debris accumulated In the parking 
strip and gutter under the vehicles. It was necessary to 
post temporary parking restrictions In these blocks. 

This Is done In the following manner: 

(a) About 3 p.m. of the day prior to sweeping, temporary 
'No Parking Street Work' signs are placed In the 
block (s) . 

(b) Prior to the arrival of the mechanical sweeper, the 
blocks concerned are Inspected and Invariably cars are 
found to be still parked. An attempt Is made to locate 
owners to have the cars moved, but varying degrees of 
success are obtained. 

(c) When the mechanical sweeper arrives It takes 
approximately 5 minutes to clean the block, 
but the machine must sweep around the cars 
which are still parked. The signs are then 
removed . 

Satisfactory results are not obtained since the temporary 
signing prohibition does not normally result in the removal of all vehicles. 
The cost of the temporary signing, about $25.00 per block, is very high for 
the results achieved. 

This signing procedure was done on approximately 100 blocks 
vhere there is no other practical cleaning solution. Because of the in- 
creasing disregard for parking prohibitions, it is anticipated that during 
3 974 it will be necessary to post 150 blocks with equally unsatisfactory 
lesults. There are approximately 1,000 curb blocks of street in the City 
vhere there is a cleaning problem due to parked cars, equal to or worse than, 
the south side of the 700 block East Hastings Street. If a program of signing 
snd posting all 1,000 problem blocks 4 times per year was begun, in order to 
improve the street cleanliness equal to the surrounding streets of each 
problem block, the cost of signing would be in the order of $100,000. per year 
and would still not provide the standard of cleanliness which the petitioners 
advocate. 
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m« Afternoon Rush Hour Cleaning 

Certain of the arterial streets which have a 4 p.m. to 6 p.m. 
parking prohibition and which are heavily parked at all other times, could 
be swept during the rush hours when parking restrictions are in effect. This 
practice is subject to a number of operating inefficiencies: 


(a) Excess equipment travel time to clean a 
short length of street. 

(b) Overtime charges for operating beyond the 
normal work day. 

(c) Interruptions to 'normal' work patterns 
and schedules. 

(d) The slow travelling sweeper or flusher would 
interrupt the normal rush hour traffic flow 
in these lanes, particularly if more than 

two blocks are cleaned in each 'sweep'. There 
are approximately 70 curb blocks of street, 
located within approximately 2 miles of the 
Downtown core, which have problems similar to 
the 700 block East Hastings Street, these 
could be effectively cleaned during the early 
portion of the afternoon rush hour. The 
average cost to clean these 70 blocks during 
the afternoon rush hour, 50 times per year, is 
estimated at $14,000. per year. 


IV. Additional Hand Cleaning 

Hand cleaning is not effective where continuous parking problems 
exist because it is not possible to remove the material satisfactorily from 
under the parked vehicles. Hand sweeping of grit from the sidewalk would be 
effective if it were done approximately 5 times per week on the 70 blocks in 
question, the extra cost would be approximately $40,000. per year. 


V. Other Considerations 

Various types of general parking restrictions could 
be instituted in order to move cars from the curb 
side for street cleaning, for example: 

(a) One side posted for 'No Parking on Tuesdays', 
the other side 'No Parking except Tuesdays'. 

(b) Odd and even dates, where parking is permitted 
on odd and even sides respectively. 

(c) Provide an overnight parking restriction one 
day per week. 

Somewhat similar restrictions to (a), (h) and (c) above 
have been tried at specific locations in the past and 
have been dropped because of the difficulty in enforcing 
the regulation. 

(d) Provide a 2 a.m. to 4 a.m. parking restriction 
in certain problem blocks (approximately 70) . 

The present Street & Traffic By-law, Section 22 (5 & 6) 
does provide generally that no person shall park a vehicle 
for more than 2 hours, between the hours of 1 a.m. and 
6 a.m. on a curbed street, also between 8 a.m. and 6 a.m. 
no person shall park a vehicle abutting residential or 
commercial premises for more than 3 hours unless such 
premises are the property of such person or his employer. 
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In general, the problem blocks are commercially developed with 
very few residences and an early morning parking prohibition would not result 
in significant inconvenience. The prohibition would provide a good opportunity 
to complete street cleaning. We are proposing to introduce early morning 
parking restrictions in typical problem areas to evaluate the resulting 
problems, benefit to street cleaning, and the requirement for police enforce- 
ment . 


CONCLUSIONS: 

After examination of the above alternatives, it is concluded 
that all offer either a high cost and/or some disruption to onstreet parking 
in order to clean more thoroughly a relatively small portion of the streets. 

Alternative 5. (d) above will provide a 'least cost/disruption' 
means of cleaning approximately 70 problem blocks in an area roughly bounded 
by Victoria, Burrard and 25th Avenue. 

The restrictions will be imposed in trial areas to evaluate 
problems which may arise before it is adopted in all problem blocks. 

Solutions to the cleaning of the remaining approximately 930 
problem blocks in the City lie in various combinations of the above listed 
alternatives and will require, in most cases, budget and regulatory con- 
siderations . 


Since we have not in the past introduced parking regulations 
solely for street cleaning purposes, this report is being submitted for 
Council's INFORMATION. 


3. Street Lighting on Gore Avenue, 

from Hastings Street to the Waterfront 

The Acting City Engineer reports as follows: 

"A letter has been received from the United Fishermen and Allied Workers 
Union requesting a substantial upgrading of the street lighting on the section 
of Gore Avenue from Hastings Street to the waterfront and referring to the 
stabbing death of a foreman employed by the Canadian Ilshing Company Ltd. 

Gore Avenue from the C.P.R. Right of Way to Hastings Street has been 
lighted to City's standards and is adequate for this street. 

The roadway extending north of the C.P.R. Right of Way is a private road 
on property leased by the Canadian Fishing Company. There is one incandescent 
light mounted on a B.C. Hydro pole which does not adequately light this road. 

A copy of this report and the letter from the United Fisherman and 
Allied Workers Union have been sent to the Canadian Fishing Company and the 
National Harbours Board for their attention." 

The foregoing report is submitted to Council for INFORTIATION. 
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RECOMMENDATIONS 


1, Development Permit Application No, 67355 
1390 East 33rd Avenue 


The Director of Planning reports as follows: 

Gulf Oil Canada Limited have filed Development Permit Application No. 67355 
to construct a gasoline service station (self-serve). The proposed 
development will replace the existing gasoline service station on this site 
at the south-west corner of Knight Street and East 33rd Avenue. The site 
is located in a C-1 Commercial District. 

The gasoline service station policy, as adopted by City Council in October 
1968, permits the rebuilding of the existing gasoline service station on 
this site. 

The Technical Planning Board and the Vancouver City Planning Commission 
recommend that Development Permit Application No. 67355 be approved in accord- 
ance with the submitted application, such plans and information forming a 
part thereof, thereby permitting the reconstruction of a gasoline service 
station (self-serve) on this site, subject to the following conditions: 

1. Prior to the issuance of the development permit: 

a) Revised drawings are to be first submitted to the satisfaction of 
the Director of Planning, clearly indicating: 

i ) the provision of a minimum of a 20*0" setback from the 
westerly property line; 

ii) the dimensioning of the three off-street parking spaces. 

b) The landscaping and treatment of the open portions of the site are 
to be first approved by the Director of Planning. 

c) The screening is to be first approved by the Director of Planning. 

2. The three off-street parking spaces are to be provided in accordance 
with the approved drawings and the relevant requirements of Sections 12 
and 13 of the Zoning and Development By-law, within sixty (60) days of 
the date of any use or occupancy of the proposed development and there- 
after to be permanently maintained. 

3. All landscaping is to be provided in accordance with the approved drawings 
within six (6) months of the date of any use or occupancy of the proposed 
development and thereafter to be permanently maintained in good condition 
at all times. 

4. The development, including the use of all open portions of the site, is 
to be carried out and maintained at all times, in accordance with the 
approved drawings and Section 11(10) of the Zoning and Development By-law. 

IT IS RECOMMENDED THAT Development Permit Application No. 67355 be approved in 
accordance with the recommendations of the Technical Planning Board and the 
Vancouver City Planning Commission. 

2, Development Permit Application No, 67336 
6459 Main Street 

The Director of Planning reports as follows: 

Imperial Oil Limited has filed a Development Permit Application No. 67336 
to demolish the existing gasoline service station and construct a gasoline 
service station (self-service) at the north-west corner of Main Street 
and 49th Avenue. The site is located in a C-2 Commercial District. 
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RECOMMENDATION 

5 . Police Training Academy - 
H.M.C.S. Discovery 

City Council, at its meeting of May 27, 1969, approved the 
termination of the use of accommodation at 1363 Howe Street and for 
the use of facilities at H.M.C.S. Discovery by the Police Department 
Training Academy, effective December 1, 1969. 

In the report dealt with by City Council on May 27, 1969, it 
was reported that the proposed lease agreement for the use of class- 
rooms betv\/een 8:00 a.m. and 5:00 p.m. would be at a cost of $52.80 
per month. The form of agreement and the estimated cost was signed 
on behalf of the Crown by the Unit Commander. Recently, a new 
directive has been issued by the Treasury Department to the Depart- 
ment of National Defence indicating that each unit must make a charge 
for services rendered sufficient to recover in full operating expenses 
incurred . 

The arrangement for the use of facilities at H.M.C.S. 
Discovery by the Vancouver Police Training Academy has been reviewed 
by the officials of the Department of National Defence in Ottawa. 
They have submitted a "Leave and License Agreement" indicating a 
monthly charge of $251.10 which represents a reasonably accurate 
estimate of the costs arising from the use of the premises by the 
Training Academy. 

Your Board has been informed that this figure does not include 
a "rental" element. The Commanding Officer of No. 5 Regional Construc- 
tion Engineering Office requested that the agreement be effective 
December 1, 1969. However, your Board has received confirmation from 
the Commanding Officer that the "Leave and License Agreement" shall 
be effective June 1, 1970. 

The position is as follows: 

Occupation Costs : 

Dec. 1/69 to May 31/70 ^ $52.80 per month $ 316.80 

June 1/70 to Dec. 31/70 @ $251.10 per month 1, 757 .70 

Total rental cost from date of occupation to 

end of current year $2 , 074 .50 


Your Board has been informed by the Chief Constable that 
there are sufficient funds in the budget to meet this expense and, 
therefore, no further funds are required. 

The "Leave and License Agreement" has been reviewed by the 
Corporation Counsel who is satisfied with the form and the items 
contained therein. 

Your Board RECOMMENDS that the "Leave and License Agreement" 
now on file in the City Clerk's Office, be executed by the Mayor and 
City Clerk on behalf of the City, to be effective June 1, 1970, and 
that the occupation costs noted above be authorized for payment in 
the usual manner . 


****** 
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The gasoline service station policy, as adopted by City Council in October 
1968, permits the rebuilding of the existing gasoline service station on 
this site. 

The Technical Planning Board and the Vancouver City Planning Commission 
recommend that the Development Permit Application No. 67336 be approved in 
accordance with the submitted application, such plans and information 
forming a part thereof, thereby permitting the demolition of the existing 
gasoline service station and the construction of a gasoline service station 
(self-service) on this site, subject to the following conditions: 

1. Prior to the issuance of the development permit: 

a) Revised drawings are to be first submitted or the submitted 
drawings amended to the satisfaction of the Director of 
Planning clearly indicating deletion of all references to 
future pump islands and canopies. 

b) The landscaping and treatment of the open portions of the site 
are to be first approved by the Director of Planning. 

c) Crossings are to be first approved by the City Engineer. 

d) The applicant is to withdraw previous development permit. 

2. The surfacing and screening of the site is to be completed in accord- 
ance with the approved drawings prior to any use or occupancy of the 
development. 

3. All landscaping is to be completed in accordance with the approved 
drawings within six (6) months from the date of any use or occupancy 

of the proposed development and thereafter to be permanently maintained. 

4. All lighting used to illuminate the site is to be so arranged so that 
all direct rays of light reflect upon the site only and not on any 
adjoining residential property. 

5. The development is to be carried out and maintained at all times in 
accordance with the regulations of Section 11(10) of the Zoning and 
Development By-law. 

IT IS RECOMMENDED THAT Development Permit Application No. 67336 be approved 
in accordance with the recommendations of the Tejohnical planning Board and 
the Vancouver City Planning Commission. 


3. Development Permit Application No. 67356 
9^5 West 41st Avenue 

The Director of Planning reports as follows: 


Gulf Oil Canada Limited filed a Development Permit Application No. 67356 
to demolish the existing gasoline service station and construct a gasoline 
service station (self-service) on the existing gasoline service station 
site at the north-east corner of 41st Avenue and Oak Street. The site is 
located in a C-1 Commercial District. 

The gasoline service station policy, as adopted by City Council in October 
1968, permits the rebuilding of the existing gasoline service station on 
this site. 

The Technical Planning Board and the Vancouver City Planning Commission 
recommend that the Development Permit Application No. 67356 be approved in 
accordance with the submitted application, such plans and information 
forming a part thereof, thereby permitting the reconstruction of a gasoline 
service station (self-service) on this site, subject to the following 
conditions: 
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1. Prior to the issuance of the development permit, the landscaping and 
the treatment of the open portions of the site are to be first 
approved by the Director of Planning. 

2 An landscaping is to be provided in accordance with the approved 
drawings within six (6) months of the date of any use or occupancy 
of the proposed development and thereafter to be permanently main- 
tained in good condition at all times. 

3. The development, including the use of all open portions of the site, 
is to be carried out and maintained at all times in accordance with 
the approved drawings and Section 11(10) of the Zoning and Development 
By-Law. 

IT IS RECOMMENDED THAT Development Permit Application No. 67356 be approved 
in accordance with the recommendations of the Technical Planning Board and 
the Vancouver City Planning Commission. 


4, Amendment to Parking Policy in the Dovmtown Commercial Area 
The Director of Planning reports as follows: 


" Background 

On April 2, 1974 Council approved parking guidelines for the C-5, CM-1 and 
CM-2 zones in the Downtown Peninsula which prescribed a scale of parking 
space requirements. These guidelines apply to applications requiring 
conditional approval, under the present 'interim' zoning regulations which 
are under review by the Downtown Study Team. 

The guidelines limit parking for office uses to 33% of demand in the C-5 
and CM-1 zones, and to 16% of demand in the CM-2 zone. For other uses 
the guideline is 100% of demand in the C-5 and CM-7 zones, and 50% of 
demand in the CM-2 zone. 

The main purpose of these guidelines is to discourage long term commuter 
parking for offices, while encouraging sufficient short term spaces 
necessary to serve other uses, and taking into account the future shift 
in travel mode from auto to transit. 

Need for amendment 

In discussions between the Planning and Engineering Departments it has 
been agreed that parking policy for the Downtown should be approached on 
a Peninsula basis, and that the guidelines should apply to all commercial 
areas of the Peninsula. There seems to be no logic in restricting office 
parking in one area of the Peninsula if a neighbouring development in the 
area not governed by guidelines may, under Schedule 'B' of the Zoning By-law, 
provide three times as much office parking. 

Although the whole question of parking policy is being reviewed by the 
Downtown Study Team, there are two development proposals now being con- 
sidered which suggest immediate amendment to the parking guidelines. 

One is the expected Bayshore Inn expansion and a related development by 
the City in the waterfront area west of Cardero Street, now zoned CD-I. 
The other is an office development at 1670 Alberni (D.P.A. 66203) in the 
C-2A zone west of Cardero Street. The development, close to the boun- 
dary of C-5 zoning, proposes 144 parking spaces compared with the present 
requirement for 105 spaces and a maximum requirement of 23 spaces if the 
Downtown guidelines were to apply. 

Suggested action 

For the reasons outlined it is proposed that Council instruct the 
Technical Planning Board to extend the parking policy now operating in 

Coni 
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the C-5 and CM-1 zones to the C-2A and CD-I zones shown on the attached 
map. In the C-2A zone all uses are conditional except retail stores 
of less than 10,000 square feet in floor area. 

This proposal has been discussed with the West End Planning Team who 
concur, with the one reservation that literal application of the policy 
would be onerous to small restaurants which are an asset to the West 
End local commercial areas. 

It is suggested that this situation may be met when it arises by the 
exercise of discretion by the Technical Planning Board to relax the 
guidelines, as is possible for any case where the particular use and 
location warrant. 

This report was approved by the Technical Planning Board on 
July 26, 1974. 


Reconmendation : 

It is RECOMMENDED THAT 

The Technical Planning Board in dealing with development permit appli- 
cations requiring conditional approval in the C-2A zone and in the 
waterfront CD-I zones between Cardero and Chilco Streets, (as shown 
on the attached map), restrict the parking spaces permitted to the 
guidelines approved for C-5 and CM-1 zones April 2, 1974." 
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LICENSES & CLAIMS MATTERS 


INFORMATION : 


1. Lee Building - 175 East Broadway 


On May 2S, 1974 Vancouver City Council passed the following 
motions :- 

"THAT the owners be instructed to continue making the 
necessary repairs to the Lee Building and the Director 
of Permits & Licenses submit monthly reports on the 
progress of the repairs being carried out necessary to 
bring the building up to required standards." 

The Director of Permits & Licenses reports as follows:- 

Further to the report to Council dated July 4, 1974, the 
situation now is: 


"Electrical Inspection 

No further work has been done on the Electrical installations 
and we are now preparing to take court action in this regard. 

Health Inspection 

The Medical Health Officer reports that no improvement has 
taken place in this building relative to Health requirements 
and that they are now in the process of laying charges with 
the Prosecutor's Office against the owner, Mr. S. Katsafanase 

Fire Inspection 

The Fire Vferden's Office reports that on July 17 and iS, 1974, 
various orders were issued to the owner Mr. S. Katsafanas 
respecting requirements under the Fire By-law and the Fire 
Marshal Act. These are sixty (60) day notices and re-checks 
will be carried out. 

This report is submitted to Council for INFORMATION." 


FOR CO'JNCiL ACTIOM SEE PAGE(S) 
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1 . Straits Towing Limited 


The Director of Legal Services reports as follows: 

"By Indenture dated 9 June 1955 the City leased to M.R. 
Cliff Tugboat Co. Ltd. that portion of the foreshore and 
land under Burrard Inlet shown as Parcel 'D' (Reference 
Plan 2347) lying in front of Lots 1 and 2, Block One, 
District Lot 184, for a term of 20 years subject to renewal 
for a further 10 years. This lease was assigned to Straits 
Towing Limited on 12 September 1957. 

Straits Towing Limited et al have assigned by way of mort- 
gage in favour of the Montreal Trust Company the said 
leasehold property, among other assets, to secure loans up 
to $14,000,000.00, all as more particularly set forth in a 
Deed of Trust and Mortgage dated 2 July 1974. The mortgage 
of the said leasehold property is subject to the approval 
of the City and the Company now requests such approval. 

It is RECOMMENDED that the City give its consent to the 
mortgage of the lease provided that such consent be deemed 
not to waive the rights of the City under the lease to 
Straits Towing Limited, or to relieve Straits Towing Limited 
from the observance of the covenants and conditions of the 
lease; the consent to be prepared to the satisfaction of 
the Director of Legal Services and executed under the seal 
of the City . " 


2. Representation on the Technical 
Planning Board 


The Director of Planning and the Director of Legal 
Services report as follows: 

"Section 7 of the Technical Planning Board By-law 
reads as follows: 

"Any member of the Board may designate his 
deputy to act as his alternate at any particular 
meeting of the Board." 

At the time the By-law was originally enacted in 1954, 
all Department heads had deputies. Since that time 
however, there has been an increasing tendancy to 
change the system, and at present six members of the 
Technical Planning Board do not have deputies. 

This is really a serious problem only when matters 
of quorum and formal votes are important; but it is 
quite clear that the Technical Planning Board By-law 
should now be amended to permit other than formally 
designated deputies to act on behalf of the Department 
head. 

It is RECOMMENDED that the Director of Legal Services 
prepare and bring forward an amendment to the By-law 
which will allow a full member to designate his 
substitute (being a senior member of his department) 
to attend the meeting of the Board when he is absent. 


FOR CGUmi ACTION SEE PAGE(S) 


REPORT TO COUNCIL 



4^ 

63 


OFFICIAL TRAFFIC COMMISSION 


July 24, 1974 


A meeting of the Official Traffic Commission was held in the 
No. 2 Committee Room, Third Floor, City Hall on Wednesday, July 24, 
1974 at approximately 10:00 a.m. 


PRESENT : 


ALSO PRESENT! 


CLERK: 


Alderman Marzari (Chairman) 
Alderman Pendakur 

Mr. G. H. Lawson, Acting Commissioner 
Mr. K. Dobell, Assistant City Engineer, 

Traffic and Transportation 
Mr. R. G. Jackson for Director of Legal 

Services 

Inspector G. K. Pinchin, Vancouver City 
Police 

Trustee H. Boyce, Vancouver School Board 

Mr. W. Reese, Vancouver Safety Council 
Mrs. E. Robinson, Vancouver Parent- 
Teacher Council 
Mr. E. R. Thompson, B.C. Hydro 
Mr. Don Pritchard, Vancouver School Board 

D. Bennett 


Adoption of Minutes 

The Minutes of the meeting held June 5, 1974 were adopted. 


1. Tisdall Street/43th Avenue - Oakridge Traffic 

In December, 1973 letters were received from the Jamieson School 
Association and the Principal of Annie B. Jamieson School about traffic 
conditions on Tisdall Street created by two access points to Oakridge 
on 45th Avenue east of Tisdall Street. The Jamieson School Association 
suggested that 45th Avenue be closed at Tisdall to prevent Oakridge 
traffic from using this street. 

In a report dated May 24, 1974 the City Engineer reported that 
traffic volumes on Tisdall Street are significantly higher than on a 
normal residential street. Traffic studies done in 1971 show that the 
45th Avenue access points handle l/3 of the traffic going through 
Oakridge and approximately 3/4 of that volume uses Tisdall Street . 

The Police School Patrol has recently surveyed the situation and 
concluded that despite the relatively high traffic volumes the present 
controls are adequate and children are able to cross the street in com- 
plete safety from a traffic and transportation standpoint. However, 
the City Engineer feels the use of Tisdall Street by such traffic volumes 
is clearly undesirable. 

The City Engineer suggested the following four possible courses of 
action: 

(a) Do nothing 

(b) Cul-de-sac 45th Avenue at Tisdall 

(c) Cul-de-sac 45th Avenue and Ash Street 
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(d) Cancel the 45th Avenue crossing agreements and construct 
a new access on Cambie Street north of 45th Avenue (as 
was proposed in the Oakridge expansion plans) 

In discussing the matter of costs the City Engineer advised that 
because the City action in closing the 45th Avenue access means denying 
a convenient access route to Oakridge for approximately 1/3 of its 
customers, it could be argued that the City should bear some of the cost 
in providing replacement facilities. The following cost-sharing arrange- 
ment is proposed: 

(i) The City to construct a new median opening and storage lane 
on Cambie Street north of 45th Avenue. The estimated cost 
for this is $lS,000. 

(ii) Woodwards to enter into a crossing agreement for a new 
sidewalk crossing on Cambie Street and pay for same, the 
estimated cost for this is $4,100. 

(iii) Crossing agreement for the two westerly crossings to 

Oakridge on 45th Avenue be cancelled and the crossings 
replaced and sidewalk and boiilevard made good at an 
estimated cost of $1,500 to be borne by Woodwards ; 

(iv) Woodwards to make suitable internal rearrangements within 
the parking lot. 

The City Engineer stated that closure of the 45th Avenue access 
points and the provision of another access on Cambie Street is the 
best solution in terms of removing non-local traffic from Tisdall Street 
and maintaining reasonably good access to Oakridge for customers in 
the south and south-west. 

The City Engineer RECOMMENDED, 

(a) THAT the two westerly crossings on 45th avenue to Oakridge 

be cancelled and the sidewalk, curb and gutter, and boiilevard 
restored at cost to Woodwards ; 

(b) THAT a new access to Oakridge be constructed on Cambie Street 
north of 45th Avenue for traffic northbound on Cambie Street 
at cost to the City for the median opening and storage lane 
and at cost to Woodwards for the new sidewalk crossing. 

The Commission noted a report dated February 25, 1974 from the 
Chief Constable wherein the opinion was expressed that the controJ.s 
presently existing are adequate. 

Mr. G. W. MacLaren of Woodwards appeared as a delegation and pointed 
out that as the Police Department report of February 25, 1974 indicated 
there was no problem with the children crossing to attend the Annie B. 
Jamieson School, he did not wish to see the two westerly crossings on 
45th Avenue closed to traffic. 

After considerable discussion it was 

RECOMMENDED, 

A. THAT The City Engineer's report dated May 24, 1974 be approved 
in principle. 

B. THAT the Legal and Planning Departments be requested to examine 
the Woodwards original CD-I zoning to see if there are any 
contradictions with Recommendation (a) in the Engineer's report. 

C. THAT the City Engineer be requested to look at the off-street 
routing patterns as they affect the City system. 
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D. THAT the City Engineer's Department write to the residents in 
the vicinity of 45"th Avenue (in the Oakridge area) to determine 
if there is any objection to the closure of the two westerly 
crossings on 45th Avenue. 

E. THAT this whole matter be reported back to the next meeting 
of the Official Traffic Commission. 


2. 1700 Block East 3rd Avenue 

The City Engineer in a report dated June 10, 1974 advised as follows: 

On May 9, 1970 the Mayor instructed the City Engineer to report to 
the Official Traffic Comnission on the traffic situation on East 3rd Avenue 
between Coninercial Drive and Victoria Drive. The block in question is a 
"double block" including the 1700 and 1800 numbers. 

The concern of Mr. 0»Keefe (1788 East 3rd Avenue) was brought to the 
Engineer »s attention September 12, 1972. Field investigations by staff, and 
extensive telephone conversations with Mr. 0»Keefe, continued through the 
spring of 1973. At that time Mr. 0»Keefe seemed satisfied that the traffic 
situation on East 3rd Avenue was no worse than in most other areas of the City. 


Investigation included the following: 


1. Formal traffic survey and analysis of flows from 4 to 6 p.m. 
on Friday, October 12, 1972; 

2. In view of Mr. 0»Keefe»s concern, twelve to fifteen informal 
observations were carried out during the fall and winter; 

3. Consultation with Captain Hall of the Fire Department regard- 
ing movements from their station at 2nd and Victoria, and 
their appraisal of the 3rd Avenue situation; 

4. Investigation of accident histories in the block; 

5. Formal traffic survey and analysis of flows from 4 to 6 p.m. 
on Thursday May 24, 1973; 

6. Automatic traffic counters installed on both 2nd and 3rd 
Avenues from Friday, May 25 through Monday, May 28, 1973. 

The foregoing investigations revealed that there was a significant increase 
in traffic in the late evening on Friday and Saturday nights due to three supper 
clubs located nearby. Other than that, a minor peak occurred between 8 a.m. 
and 10 a.m. on schooldays as parents drove their children to school. The weekday 
volunes during the 11 a.m. to 4 p.m. period, ranged from 50 to 70 vehicles per 
hour on both 2nd and 3rd. (This compacs with 20 to 80 vehicles per hour on 
Hudson, north of 27th; 20 to 100 vehicles per hour on Graveley west of 
Templeton; 30 to 120 vehicles per hour on 29th west of Crown.) During both 
observation periods, no commercial vehicles used either avenue; 507. of the 
traffic entering the street had a destination on the street. 


In view of Mr. 0*Keefe*s concern, consideration was given to the 
following solutions: 

(a) oneway streets 

(b) parking prohibitions 

(c) diverters and barriers 

(d) cul-de-sacs 

(e) "local traffic only" signing 

(f) revision of signal timings and provision of left turn bays 
at nearby major intersections 


All of these considerations were either impractical or would actually 
encourage through traffic on the streets in question. Accordingly, it was 
concluded that the existing situation was the best possible and no action was 
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taken. Because all of these matters had been fully discussed with Mr. 0*Keefe, 
and because Mr. O'Keefe did not Initiate further contact, the Investigation was 
concluded. 

Upon receipt of Mrs. O'Keefe's recent letter of May 13th, the supervising 
engineer reviewed the history, and on May 23, 1974, observed the traffic 
conditions from 8:30 a.m. to 9:05 a.m. The following observations were made at 
that time: 

(a) Eastbound traffic 

A total of 21 vehicles entered 3rd Avenue from Commercial 
Drive; 10 of them had destinations within the block; ^ 
were commercial vehicles - a mall truck and a U-drlve van. 

(b) Westbound Traffic 

A total of 14 vehicles entered 3rd Avenue from Commercial 
Drive; 11 of them having destinations within the block. 

(c) The vehicles passing through the block appeared to be seeking a 
parking space near the school or the Commercial area on 
Commercial Drive. .While speeds were not measured, they were 
moderate. 

In view of the foregoing series of observations, it is not apparent that 
traffic is using 2nd or 3rd Avenue extensively to avoid traffic signals at 
lat Avenue. Because the block is "double length" it can be expected to generate 
twice as much residential traffic as an "average" block. At the western end of 

the block, parking is petmitted on both sides of the street. The School Zone at 
the eastern end of the block (20 m.p.h. posted) continues this inhibition. • 

The City Engineer recommended no revision to the existing regula- 
tions on 3rd Avenue between Commercial Drive and Victoria Drive. 

Mr. Ken Dobell, in discussing the Engineer's report, stated that 
the parking density is a little higher than on normal 24 foot wide 
streets. It was 

RECOMMENDED, 

THAT the recommendation of the City Engineer contained in his 
report of June 10, 1974 be approved. 

(Alderman Marzari is recorded as being opposed to this recommenda- 
tion. ) 

3 • Roadway Lighting on Oak Street at 46th Avenue 

Mrs. H. Cohen, in a letter received earlier this year, requested 
among other things, that an "extra bright" light be installed on Oak 
Street at 46th Avenue, similar to the lighting on Main Street at 35th 
Avenue for the Blind Institute. 

The City Engineer in a report dated June 19, 1974 advised that the 
existing lighting on Main Street and on Oak Street from Broadway to 
Marine Drive consists of a "staggered" arrangement of 400 watt mercury 
vapour street lights mounted on trolley poles. To specially mark the 
Blind Institute crossing, an additional mercury vapour street light was 
installed opposite the existing light at the crossing, providing double 
the amount of light. "Golden" mercury vapour lamps were also installed 
to draw attention to the special nature of the crosswalk. 

On June 11, 1974, Council approved a project in the Basic Capital 
Street Lighting Program to increase the existing staggered arrangement 
of lights to an opposite arrangement thereby doubling the present illu- 
mination to meet the increased vehicular traffic using Oak Street 
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and including the intersection at 46th Avenue. This work will be in- 
i eluded with other street lighting projects on a contract to be installed 
i early this Fall. 

After due consideration it was 

RECOMMENDED, 

THAT the report of the City Engineer dated June 19, 1974, respect- 
ing Roadway Lighting on Oak Street at 46th Avenue be received. 


4. Truck Route Report 

The Acting City Engineer advised in a report dated July l6, 1974 
that proposals for a truck route system for Vancouver have been developed 
over a period of time and are now being prepared for presentation to the 
members of the public and interested groups. Traffic volume counts on 
most major streets have been carried out and the Engineering Department 
has examined physical characteristics such as set-backs and street grades 
; which affect the suitability of streets as a truck route. A report on 

the proposed truck route system is now being reviewed by the Police and 
I it will be forwarded to interested groups in time for them to review 
' the proposals before they are presented to the Official Traffic Commission 
in August. 

The City Engineer advised that this report is submitted merely to 
advise the members of the Commission of the status of the truck route 
proposals. It was 

RECOMMENDED, 

THAT the report of the City Engineer dated July l6, 1974 respect- 
ing the truck route report be received. 


5. Deployment of Police Manpower 

The Chairman advised the Commission that the Mayor and Alderman 
Bowers had reported in a memo to Council that hj^jo of 114 policemen will 
be available for reassignment in the next year or two, because of the 
\ recent provincial takeover of the courts and police training activities o 
I She suggested that the Official Traffic Commission recommend to Council 
\ that some of these officers be deployed to the P.N.E. area to assist 
! with the traffic problems that exist when special functions are being 
held at the P.N.E. 

1 

A brief discussion was held on this suggestion and it was 
i RECOMMENDED, 

I 
I 

THAT Council ask the City Engineering Department together with the 
, Police Department to again review for further report the matter 

of instituting meter-maids. 


The meeting adjourned at approximately 11:10 a.m. 
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BOARD OF ADMINISTRATION 
PERSONNEL MATTERS 

REGULAR REPORT JUNE 12, 1970 

RECOMMENDATION 

1 . Salary and Classification Review - 
Golf Course Attendant II, 
Board of Parks and Public Recreation. 

The Director of Personnel Services reports as follows: 

"At the request of the Supervisor of Income Operations, I have 
reviewed the duties and responsibilities of one Golf Course 
Attendant II position. Income Operations Division, Board of 
Parks and Public Recreation. 

The incumbent, in addition to being responsible for the opera- 
tion of a small golf course, manages the Swangard Stadium. He 
is responsible for the security, maintenance, hiring, training 
and supervising casual staff, assisting in arranging bookings 
and negotiating rental rates, operating the concession stands, 
preparing the budget and reports, attending the Central Park 
Committee meetings and performing related work in the admini- 
stration and operation of the Swangard Stadium. These added 
responsibilities commenced on April 1, 1969. 

The Supervisor of Income Operations reports that the added 
responsibilities will continue over an extended period of 
time and that the incumbent's responsibilities will change 
as a result of further development of Central Park. 

r therefore recommend that the incumbent temporarily receive 
two additional pay grades for the added responsibilities, 
effective June 1, 1969, and to continue until May 31, 1971. 
I also recommend that this position be reviewed again no later 
than May 31, 1971. 

The estimated additional cost of this proposal for the period 
of June 1, 1969, to May 31, 1971, including fringe benefits at 
25% will be $1,680. 

The cost of this proposal for seven (7) months in 1969 will be 
$449. 

The Municipality of Burnaby participates in the operation and 
administration of Central Park. Therefore, 50% of the cost of 
this proposal is recoverable from the Municipality of Burnaby. 

The Comptroller of Accounts reports that the additional funds 
estimated at $224.50 for 1969 and $425 for 1970 are available 
within the 1970 Departmental budget. The Municipality of 
Burnaby has agreed to pay 50% of the cost of this proposal from 
their 1970 Operating Budget. 

. . . Cont ' d . 
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STANDING COMMITTEE OF COUNCIL 
ON HOUSING 

July 24, 1974 

A meeting of the Standing Committee of Council on Housing was 
held in the Council Chamber, third floor. City Hall, on Wednesday, 
July 24, 1974 at 10:30 a.m. 


PRESENT 


CLERK ; 


Alderman Harcourt, Chairman 
Alderman Massey 
Alderman Rankin 
Alderman Volrich 

R. Demofsky 


The Minutes of the meeting of June 25, 1974, were adopted. 


RECOMMENDATIONS ; 

1 . Development Proposals for Senior Citizens Housing 

The Committee had before it a report on Development Proposals for 
Senior Citizens and Personal Care Housing by Villa Cathay Care Home 
Society and The Chinatown Lions for consideration. (This report is 
on file in the City Clerk's Office.) 

The report stated in part : 

"The area of land bounded by Campbell, Union, Raymur and 
the Venables-Prior Diversion was listed as a potential 
site suitable for some form of low-density multiple housing 
in a joint report of the Supervisor of Property and 
Insurance and the Director of Planning, June 1973. 

The Villa Cathay Care Home Society and The Chinatown Lions 
Club expressed to the Planning Department their joint 
interest in acquiring the above described site for the 
development of housing. 

It is proposed that the east portion of this consolidated 
site be released to the Villa Cathay Care Home Society 
and the west portion of the consolidated site to the 
Chinatown Lions Club." 

The Chairman advised that these proposals would accommodate 
approximately two to three hundred units of senior citizens housing. 

RECOMMENDED, 

A. THAT City Council approve the sale or lease of portions 
of the consolidated site in the area bounded by Campbell, 
Union, Raymur and Venables Streets to the Villa Cathay Care 
Home Society and The Chinatown Lions Club, subject to the 
Societies : 

i. agreeing to price or lease agreements. In 

this regard. Council should determine whether 
it is agreeable to both these options; 

ii' making the necessary rezoning application and 

obtaining rezoning for CD-I, to permit Senior 
Citizens Housing and Personal Care Home, with 
a maximum floor space ratio of 0.75; 

iii. obtaining a development permit; 

iv. entering into the necessary easement agreements, 
bulk head agreements, etc. 

B. THAT the City prepare a subdivision for registration generally 
in accordance with th& consolidated site as referred to above. 
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2 . Amendment to the Lodging House By-law 

Submitted for the Committee's consideration was a report from 
the Medical Health Officer regarding "Amendment to Lodging House 
By-law No. 4738." (This report is on file in the City Clerk's 
Office. ) 

The Committee was advised that in order to empower the Medical 
Health Officer to issue interim permits to lodging house operators, 
an amendment to the Lodging House By-law would be required. Interim 
permits would be issued to operators who are, in the opinion of the 
Medical Health Officer, making satisfactory progress in up-grading 
their premises, but not able to comply with By-law requirements by 
the deadline date. 

RECOmiENDED , 

THAT the Director of Legal Services be instructed to 
prepare the necessary amendment to Lodging House By-law 
No. 47 38, allowing issuance of interim operating permits 
to lodging house operators. 


3. Fire and Lodging House By-law Appeals 

- Arlington Rooms 

Submitted for the Committee's consideration was a report from 
Mr. L. Burnham, Community Worker, Chinese United Church. (This 
report is on file in the City Clerk's Office.) 

The report advised that on May 7, 1974 representatives of the 
City Health Department informed the Arlington Rooms that either the 
premises on the Main Floor comply with By-law No. 4738 or be vacated. 
Due to the location of the building the necessary alterations, as 
required by the Lodging House By-law, cannot be made. In view of this 
the owner has decided to close the rooms and informed the tenants of 
the necessity to vacate. 

To date, several of the elderly tenants have not been able to find 
alternate accommodation. 


- B. C. Rental Housing Council 

Submitted for the Committee's consideration was a report dated 
July 24, 197 4 outlining the problems that would be created by the 
City's new Fire By-law if it was to be strictly enforced. (This 
report is on file in the City Clerk's Office.) 

RECOMJ^IENDED , 

A. THAT in view of the existing situation at the Arlington Rooms - 
577 East Pender Street, the Health Department be instructed 
not to commence prosecution of these premises until October 31, 
1974. 


B. THAT the report of the B. C. Rental Housing Council dated July 
24, 1974 be recieved and referred to the Fire Department for 
information. 
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4 . East Hotel 

Council, on June 11, 1974, when dealing with the matter of the 
East Hotel, moved that this whole matter, and the possibility of 
retaining the hotel by leasing it to a non-profit organization* be 
referred to the Housing Committee for early consideration and report. 

Submitted for the Committee's consideration was the attached 
report from the Chairman of the Housing Committee dated July 8, 1974, 
outlining meetings he had on June 11 and June 26, 1974, with 
representatives of the Property and Insurance Department, United 
Housing Foundation, and Mr. M. Gifford, Solicitor for the East Hotel. 

A representative of the Downtown Eastside Residents Association 
was present and submitted a letter outlining Section 4A of the 
Archaeological and Historic Sites Protection Act which states that 
"no person or agency shall knowingly destroy, desecrate, deface, move, 
excavate, or alter, in any way, the designated site or remove from 
it an object." (The letter is on file in the City Clerk's Office.) 

The Committee agreed that this building could not be demolished, 
and that conversion of this premise from residential to commercial 
should be prevented. 

RECOMMENDED, 

A. THAT the Chairman of the Housing Committee be instructed to 
discuss with representatives of C.M.H.C. and the Provincial 
Government the possibility of the City of Vancouver leasing 
or purchasing the East Hotel for residential use. 


B. THAT the Planning Department report back to the Housing Committee 
on preservation, conversion possibilities, etc. for the East Hotel. 


INFORMATION ; 

5 . Fire By-law Enforcement 

The Fire Chief submitted the attached report entitled "Third 
Interim Report on Hotel Upgrading" dated July, 1974 for the Committee's 
consideration. (The appendices referred to are on file in the City 
Clerk's Office.) 

The report outlined the different stages hotels in all parts of 
the City of Vancouver are at with regards to conforming to the Fire 
By-law. 

The Committee was advised that sprinkler contractors were fully 
committed, and thus could not handle all of the present workload. As 
long as hotel owners are progressing satisf actorly towards conforming 
with the Fire By-law the Fire Department would be reasonable and 
would not prosecute . 

The Committee noted comments from several individuals who all 
stated that the Fire By-law was too demanding and economically 
impossible if fully enforced. 

Following further discussion, it was 

RESOLVED, 

A. THAT the Fire Chief report back to this Committee, as soon as 

possible, with such recommendations as he may consider advisable 
as to the enforcement of the Fire By-law or as to any amendments . 
thereto, which may allow it to be enforced in a more realistic 
and practical way outside of the Core Area of the City of 
Vancouver. 

(Alderman Rankin was ^^recorded as voting against this motion.) 

( 
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B. THAT the Fire Chief, in conjunction with the Director of Legal 
Services, report back to this Committee, as soon as possible, 
on establishing a technical body to hear Fire By-law appeals. 


At the meeting of the Housing Committee on June 25, 1974, it 

was 

RESOLVED, 

THAT the Chairman, in conjuction with the Medical Health 
Officer, prepare a report on the 57 premises which have closed since 
January 1, 1974 for the next Housing Committee meeting. 

This report on lodging house closures (which is on file in the 
City Clerk's Office) outlined lodging house closures in the Core 
Area of the City of Vancouver since January 1, 1974. 

RESOLVED, 

THAT the report of the Medical Health Officer on lodging house 
closures since January 1, 1974, referred to above, be received. 


7 . Chairman's Reports 

The Chairman submitted, for the Committee's consideration, reports 
on "Canadian Federation of Mayors & Municiaplities Convention 
June 4-6, 1974; and Sececa College National Housing Conference June 17- 
20, 1974," and Senior Citizens Housing. (These reports are on file in 
the City Clerk's Office.) 


6 . Lodging House Closures 


RESOLVED, 


THAT these reports be received. 


The meeting adjourned at approximately 12:40 p.m. 


* * * 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON CIVIC DEVELOPMENT 


July 25, 1974 


A meeting of the Standing Committee of Council on Civic Development 
was held in the No.l Committee Room, third floor, City Hall, on 
Thursday, July 25, 1974, at approximately 9:00 a.m. 

PRESENT: Alderman Hardwick (Chairman) 

Alderman Massey 
Alderman Bowers 

ABSENT : Alderman Pendakur 


CLERK : M. Cross 


RECOMMENDATION 


1. Area 10 False Creek - Western Outboard 

On April 23, 1974, City Council passed the following motion 
regarding the redevelopment of Area 10 in False Creek: 

'*THAT the Development Consultant in consultation with 
the Director of Planning, the City Engineer and the 
Director of Finance be authorized to develop a strategy 
and procedural plan for redevelopment of the entire 
Area 10, recognizing the False Creek Policy Guidelines, 
the *Area 10 Concept Plan' adopted for discussion purposes 
by Council in August, 1973, the economic and other concerns 
of B.C. ecu., N.H.B., and Western Outboard, the economics 
of development of the City land, and the willingness of the 
City to consider cooperative design leasing and/or financing 
procedures. " 

Mr. Griggs of the Development Group - False Creek, reported that 
little progress had been made with respect to the interests of 
Western Outboard and the City and Western Outboard had requested 
a meeting with the Committee to resolve the problems. 

Messrs. E. Paul and W. MacPherson of Western Outboard appeared 
before the Committee to request that they be provided with the 
details of the City's proposal i.e. land swap versus their 
present location and the amount and rental of water area. 

After considerable discussion the Committee 

RECOMMENDED 

(a) THAT the Development Consultant be instructed to make 
a proposal to Western Outboard within two weeks which 
indicates 

(i) the exact area of water to be available 

(ii) the land area and access to it proposed for the 
exchange of property. 

(b) THAT the Supervisor of Property & Insurance negotiate 
the terms of the exchange and financial arrangements 
when the above are established. 
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(c) THAT the Development Consultant and the Supervisor of 
Property & Insurance be instructed to proceed with 
negotiations to determine the terms for the exchange 
of property and use of water, taking into account that 
Western Outboard presently have ownership of 0.9 acres 
allowing a three-storey height limit compared to the pos- 
sibility of a higher density on the alternate site; and 
report back to the Standing Committee on Civic Development. 


2. False Creek Area 6 Front End Costs and Economic Feasibility 

The Committee received a report dated July 23, 197A-, from the 
Development Consultant and the Director of Finance on the above. 

After a short discussion the Committee 

RESOLVED 

THAT the report of the Development Consultant and Director 
of Finance dated July 23, 197A-, on Front End Costs and 
Economic Feasibility - Area 6 False Creek, be referred 
back to the officials for more detail and consultation 
with the City Engineer. 


3. Proposal for Design of the Public Open Space 
City-owned Land. Area 6. False Creek 

Mr. Neil Griggs of the Development Group - False Creek, advised 
that Thompson, Berwick, Pratt and Partners had responded to the 
terms of reference for the design of the public open space in 
Area 6 prepared by the Development Group. 

Thompson, Berwick, Pratt and Partners have recommended for 
inclusion on the team the Smith Williams Group, who are a 
firm of recreational planners with a wide range of discipline 
in their group. 

Mr. Griggs advised that discussions with various people have 
pointed out that there should be more input from local landscape 
architects with respect to the design of this public open space. 
The Committee agreed that representatives of the B.C. Society of 
Landscape Architects should be added to the Advisory Group. 

RECOlVDyiENDED 

(a) THAT the Development Consultant be authorized to enter into 
an agreement with Thompson, Berwick, Pratt and Partners 
along the lines of their proposal, and that $20,000 be 
appropriated for that purpose from the 197A- unallocated 
Supplementary Capital Budget funds. 

(b) An advisory group be set up to advise the Development 
Consultant, and through him the design team, consisting 
of the following: 

- representatives of the Park Board staff 

- representatives of the Planning Department 

- representatives of the Area 6, Citizens' Advisory Panel 

- representatives of the Planning Commission 

- representatives of the B.C. Society of Landscape Architects. 
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4. Heather Street Marina. Area 6. False Creek. Priority Moorage List 

The Committee considered a report dated July 19, 1974, from the 
Development Consultant and the Supervisor of Property & Insurance 
with respect to the priority moorage in the Heather Street Marina 
for long term tenants of Clay's Marina and West Coast Salvage and 
Contracting, who were moored at both marinas prior to October 31, 
1973, not including liveaboards. 

The Committee felt that lOfo of the liveaboards having long term 
moorage should also be considered with respect to priority 
moorage. 

RECOMMENDED 

(a) THAT the Supervisor of Property & Insurance contact those 
boat owners at Clay's Marina and West Coast Salvage v\*io 
were moored there prior to October 31, 1973, and who will 
still require moorage when notice to vacate comes into 
effect, and to enter into an agreement with them for 
temporary and eventually permanent moorage at the Heather 
Street Marina. 

(b) THAT the Supervisor of Property & Insurance when preparing 
this list, make it clear to the long term liveaboards 
requiring moorage space that 

(i) neither interim facilities nor the Heather Street 

Marina will be specifically designed for the provision 
of liveaboards 

(ii) up to 10^ of the facilities at the Heather Street 
Marina will be available for lease to liveaboards 
willing to accept the above condition 

(iii) Coimcil policy regarding liveaboards in False Creek 
applies only to motor or sailing vessels i.e. 
those primarily intended for the purpose of going 
to sea. 

(c) THAT the Development Consultant, upon completion of this 
priority list, advise the Park Board of the remaining 
moorage space available. 


5. Termination of Canem Systems Ltd. Lease, City-owned Land, 
Area 6. False Creek 

In a report dated July 19, 1974, the Development Consultant, the 
City Engineer and the Supervisor of Property & Insurance advised 
that Canem Systems Ltd. have agreed to release all their leased 
lands by August 15, 1974, and their office building by November 
30, 1974. The Committee 

RECOMMENDED 

THAT an agreement be drawn to the satisfaction of the 
Director of Legal Services and the Supervisor of 
Property & Insurance with Canem Systems Ltd. , releasing 
all their leased land by August 15, 1974. 

FURTHER THAT the remainder of the property be vacated 
by November 30, 1974. 


cont'd 
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6. Seawall Location. Area 10. False Creek 

Mr. S. Cripps of the Planning Department advised that planning 
of the seawall in Area 10 had been done in close liaison with 
the Engineering Department, and that it meets the $500,000 budget 
approved by the Federal Government for the 1974-75 Winter Works 
Program. 

After discussion, the Committee 
RECOMMENDED 

(a) THAT the seawall location be approved subject to final 
engineering design. (Diagram showing location on file 
in the City Clerk's office) 

(b) THAT the Engineering Department be authorized to proceed with 
final design and construction under the Winter Works Program 
1974-75. 

(c) THAT the preparation of area development plan for Area 10 be 
deferred until consideration of the negotiations with Western 
Outboard have been reported back to the Committee. 


7. False Creek Development. Area 6. Per Diem Consultants Budget 

The Development Consultant advised that Council on April 2, 1974, 
approved consultant funds "up to the Public Hearing". In order 
to proceed with Phase I development, additional per diem consultants 
funds will be necessary. The Committee 

RECOMMENDED 

THAT an additional $44,^10 be appropriated to the Area 6 
Per Diem Consultant Services Account for the remainder of 
1974; such funds to be provided from the 1974 Supplementary 
Capital Budget. 


False Creek - Area 5 (South Shore East of Cambie Street Bridge) 

Mr. D. Hickley, Assistant Director of Civic Development, advised 
that discussions had been held with a number of principal owners 
and tenants in Area 5» 

With respect to Canron Ltd. , Mr. Hickley advised that they had 
applied for a development permit application to erect a structure 
of 22,000 sq. ft., 45 ft. high. They have agreed to demolish one 
of the buildings on the site and to provide a 10 ft. pedestrian 
easement along the westerly boundary of their property. 

Egmont Towing Ltd. have requested to build a new barge slip and 
negotiations with the Planning Department and Property and Insurance 
Division have resulted in approval for the lease of the City^owned 
water lot in front of the Hayes Trucks Ltd. site, as the latter does 
not use the water lot. Egmont Towing Ltd. have also agreed that 
if the waterfront walkway is extended eastward from Area 6, they 
will make provision for that walkway across their property. 

Discussion followed with respect to long term considerations of the 
Creek and it was recognized that certain industries providing service 
to the inner city needed a False Creek location. 
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RECOMMENDED 

(a) THAT City Council be informed of Development Permit 
Application #67362 and of the understanding that the 
new building will be removed upon the expiry of Canron 
Ltd.'s lease with the City in I9SS, unless other decisions 
are made between now and then. 

(b) THAT the proposal for a new barge slip to serve Egmont Towing 
Ltd. be approved in principle and that the Supervisor of 
Property & Insurance be instructed 

(i) to negotiate with that company to establish the 
appropriate leasing arrangement, which would 
ensure public access for a waterfront walkway. 

(ii) to investigate the possibility of buying the Egmont 
Towing Ltd. property with lease back to Egmont for 
an appropriate period of time. 

(iii) to report back on the value of the Hayes Trucks Ltd. 
property for the consideration of the Committee. 

(c) THAT Development Permit Applications will be approved by 
the Director of Planning from time to time, for that 
portion of False Creek zoned M-2 east of Cambie Street 
Bridge, and that only those applications considered to 
be of major significance be reported to City Council. 

(d) THAT the Committee consider the implications of the 
retention of appropriate industries in some parts of the 
False Creek basin on a long term basis and, if deemed 
appropriate, instruct the Director of Planning to bring 
back recommendations relating to compatibility criteria, 
waterfront walkway relationships and other matters arising 
from continued industrial use in the False Creek basin. 

(e) THAT the Director of Planning be urged to continue to work 
towards Council guidelines of continuous public access, but 
in the interim, concentrate on the area west of Connaught 
Bridge and connections to it. 


9. West End Parking 

Mr. W. H. Curtis, Acting City Engineer, advised that the report 
dated July 16, 1974, on West End Parking was designed to imple- 
ment West End Policy Guideline No. 9, i.e. 'Increase the use and 
availability of off-street parking. Reduce heavy on-street parking. • 

Mr. K. Dobell, Assistant City Engineer, Traffic and Transportation, 
advised that the proposed overnight parking prohibition in the 
three trial areas would be instituted from 4:00 a.m. to 9:30 a.m. 
and lane parking would be restricted only to residents, who would 
be issued decals which authorize them to park in the lane, but 
would not guarantee a parking spot. The main problem of enfore- 
ment is that the penalty for overparking is not enough to be a 
deterrent. 

RECOMMENDED 

THAT the following restrictions be referred to the West End 
Planning Team to obtain public reaction and report back: 


cont'd 
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(a) Parking on-street be prohibited from 4sOO a.m. to 9:30 a.m 

(b) Decal parking for residents only be established in the 
lanes, with decals to cost $10 per year. 

(c) The following areas be used for a trial: 

(i) West of Denman Street between Nelson Street 
and Alberni Street ; 

(ii) South of Davie Street between Broughton Street 
and Bute Street; 

(iii) East of Bute Street between Robson Street and 
Pendrell Street. 

FURTHER THAT the City Engineer be instructed to investigate 
the possibility of hiring persons other than police constables 
for enforcement of parking violations; with the suggestion that 
habitual parking offenders be towed away. 


10. Signs Ad.iacent to the Granville Street Bridge 

The Chairman advised that no definite time limit had been imposed 
on the two signs at the southern end of the Granville Street 
Bridge, i.e. the Toyota Sign on the east side and the Canadian 
Imperial Bank of Commerce Sign on the west side. 

RECOMMENDED 

THAT the Supervisor of Property & Insurance be instructed 
to serve notice to vacate, as of September 30, 1974, to the 
tenants of the City-owned lands at the southern end of the 
Granville Street Bridge i.e. Neon Products with respect to 
the Toyota Sign on the east side and Sign-O-Lite with respect 
to the Canadian Imperial Bank of Commerce Sign on the west 
side. 


11. Vancouver Heritag , e Advisory Board 

(a) Bank of Commerce Building - 69^ West Hastings Street 

The Committee considered an extract of the Minutes of the 
Vancouver Heritage Advisory Board dated June 24, 1974, 
in which the Board felt the building and site at 69S West 
Hastings Street should be designated in whole as a Heritage 
Structure. 

RECOMMENDED 

THAT 698 West Hastings Street be designated as a 
Heritage Structure. 

(b) Charter Amendments - Heritage Advisory Board 

The Committee considered the report of the Director of Legal 
Services advising that Council is now empowered by bylaw, 
to designate heritage buildings, control and hold up demolitior 
of potential heritage buildings and establish a Heritage 
Advisory Board. 


cont'd . . . . 
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Board of Administration, June 12, 1970 


(REGULAR PERSONNEL - 2) 


Clause No. 1 (Cont'd.) 


This report has been discussed with the Superintendent of Parks, 
the Central Park Committee and the Business Manager of the 
Vancouver City Hall Employees' Association, all of whom concur 
herein . " 


SUMMARY 


Incumbent 


Present 
Classification 


Proposed 
Classification 


Effective 
Date 


H.J. Levasseur 


Golf Course 
Attendant II 
Pay Grade 17 
($526 - 629) 


Golf Course 
Attendant II 
Pay Grade 17 
($526 - 629) 


May 31, 
1971 


June 1 , 


1969 
to 


Plus two pay grades 
for additional 
responsibilities 


Your Board RECOMMENDS that the foregoing recommendations of 
the Director of Personnel Services be adopted. 


****** 


FOR ADO?T!0!! 5£: 
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Clause No. 11(b) continued 


Ms. Nancy Oliver of the Planning Department informed the Committee 
that within a month the Vancouver Heritage Advisory Board vrauld 
be presenting a list of approximately 20 buildings that they are 
recommending for designation as heritage structures. 

RECOMMENDED 

THAT the existing Vancouver Heritage Advisory Board, as 
established by the Vancouver Heritage Advisory Board Bylaw, 
be the responsible Board to recommend to Council the 
designation of heritage structures as referred to in the 
Charter Amendment. 

FURTHER THAT before Council takes any action with respect 
to Heritage Structures, an appropriately advertised public 
meeting of Council be held to discuss the list of buildings 
recommended for designation by the Vancouver Heritage 
Advisory Board. 


12. Resolutions for Submission to U.B.C.M. Annual Convention 

City CoTincil on July 9, 1974, referred the following clause 
of the report of the Board of Administration, Finance Matters, 
re the above to the Standing Committee on Civic Development 
for consideration: 

"In accordance with established practice, this office 
circulated all Members of Coiincil and City Departments 
for any proposed resolutions they might wish Council to 
consider for submission to the U.B.C.M. Annual Convention. 
The following resolution has been received from the Director 
of Planning and is submitted for your consideration. 

'THAT the Provincial Government be requested to 
amend assessment legislation to permit tax assess- 
ments on buildings of historic or architectural merit 
to be relaxed or waived by municipalities; 

FURTHER THAT the Federal Government and Provincial 
Government be requested to provide grants to 
municipalities covering 75?^ of the cost of tax 
exemptions for historic buildings. ' 

No other resolutions have been received." 

The Chairman advised that a report on financial implications 
is being prepared by the Planning Department. 

RESOLVED 

THAT the above clause be referred to the Standing Committee 
on Finance and Administration for consideration. 


The meeting adjourned at approximately 12:15 p.m. 
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REPORT TO COUNCIL 



STANDING COMMITTEE OF COUNCIL ON SOCIAL 
SERVICES 


July 25, 1974 


A meeting of the Standing Conunittee of Council on Social 
Services was held in No. 1 Committee Room, Third Floor, City 
Hall, on Thursday, July 25, 1974, at 1:40 p.m. 


PRESENT : 


Alderman Rankin, Chairman 
Aldermen Marzari and Hardwick 


ABSENT : 


Alderman Gibson 


COMMITTEE 
CLERK: 


H. Dickson 


INFORMATION 

1. Cobalt Hotel, 917 Main Street 

The Health Department's regular monthly report on this hotel 
was before the Committee for discussion. 

The Medical Health Officer, Dr. Bonham advised that renovations 
to the hotel are proceeding and good progress has been made. B. Ericksen 
Downtown Eastside Residents Association , alleged that the hotel 
does not have a janitor on weekends. 

It was, 
RESOLVED, 

THAT the report of the Health Department be received and 
that regular inspections of the Cobalt Hotel by the Health Department 
continue . 

2. Rent Increases at Lugano Apartments, 8755 Laurel Street 

The Committee had before it for consideration the attached 
letter from tenants, Jean Tom and Mrs. Susan Yates. Tenant Betty 
Coldbeck appeared and said the other two tenants had paid only 
8% of the 14% present rental increase but have been evicted. 

Owner, Felix Silbur explained that on February 1st he gave 
notice of rent increases from $137.00 to $195.00 effective May 
1st and accepted-, the tenants' payment of $186.84, which is $173.00 
plus the 8%. He said the two complainants were evicted after the 
manager told him they were operating baby-sitting business'. 

Mrs. Coldbeck replied the baby sitting was primarily for 
children living in the building and that Ms. Tom and Mrs. Yates 
had been baby-sitting in their suites for close to 3 years. 

The Chairman informed Mrs. Coldbeck that current law regarding 
illegal eviction is weak in that a tenant must prove his claims 
in court, that the real reason for eviction was for objecting to 
an illegal rent increase. 

It was, 
RESOLVED, 

THAT the delegation be received. 
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INFORMATION 

3. Downtown Eastside Residents Association - Rent Increases 
at King Edward Apartments, 420 East Hastings 


Chinese speaking tenants of this building, with their 
interpreter and Bruce Ericksen of D.E.R.A., spoke to this matter, 
stating tenants are being harassed by the owner, that verbal 
notice of rent increases (see attached) had been given and that 
tenants have been asked to pay $150.00 each for redecoration of 
their rooms, and that some tenants have been told they will be 
evicted. They said they understand the owner intends to re- 
divide their rooms. They also claim the roof leaks. 

The Clerk advised that owner, Mrs. Ying Wong, had been 
advised that these complaints were being brought before the 
Committee. The Clerk said he spoke to Mrs. Wong's daughter, Anny 
Yew ,who said her mother does not understand English and that she 
herself was unable to attend. 

The Committee explained the terms of the Rent Stabilisation 
Act to the tenants, through ' the interpreter. It was 
also explained the owner cannot make changes to the building 
without a building permit and that tenants cannot be charged 
extra for decoration costs. 

It was, 
RESOLVED, 

THAT the Health Department be asked to inspect the building, 
FURTHER, that the Committee write in English and Chinese to 
the owner explaining the terms of the Rent Stabilisation Act, 
and notifying her that it is illegal to charge tenants a fee 
for redecoration, and that no structural changes can be made to 
the building without a permit. 


4. Downtown Eastside Residents Association - Rent Increases 
at 159 - 161 East Cordova 


The Committee had before it for consideration the attached 
information from D.E.R.A. which shows rent increases from $55.00 
to $70.00 and $60.00 to $75.00 effective March 1st, 1974. 

Landlord Dong Sai Hong appeared with his daughter as interpreter 
and explained that rents remained unchanged in his building at 
$35.00 per month from 1960 - 1970, that they went from $35.00 to 
$45.00 in November 1970, to $55.00 in January 1973, and to $70.00 
on March 1st of this year. He pointed out that this is a 100% 
increase in 10 years, while taxes increased 121% in 5 years, from 
$807.27 in 1969 to $1,823.12 in 1974. 

His daughter stated the building is zoned Commercial and 
claimed therefore, that the Rent Stabilisation Act does not apply. 

The Committee explained zoning of the property has no bearing; 
that the Rent Stabilisation Act applies to all premises rented 
for persons to live in, regardless of zoning. 

It was, 
RESOLVED, 

THAT the Committee write to David Chong, Solicitor for Dong 
Sai Hong, owner of 159 - 161 East Cordova, expressing its concern 
over the rent increases levied by Mr. Hong, setting forth terms 
of the Rent Stabilisation Act, and request him to so advise his 
client and refund all illegal rent increases collected this year. 
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INFORMATION 

5. Pofi Bar, 1716 Charles Street - Complaints of Neighbours 

The Committee had before it for consideration the attached 
petition from residents of the 1700 block Charles Street area, 
complaining of noise, gambling, parking and other problems caused 
by patrons of the Pofi Bar. 

A spokesman for the Pofi Bar claimed there is no gambling 
and that he pays for 15 car parking spaces for his customers at 
a nearby gas station, and that there is no other off-street 
parking available. He said that he would be willing to pay for 
signs restricting parking in the 1700 block Charles to residents 
only . 

One resident claimed his car, parked on the street, has 
been struck five times in the past two years, by passing vehicles. 

Residents complained they are unable to sleep at night because 
of the noise from patrons of the Pofi Bar. The spokesman for the 
Pofi Bar said he would move the outside tables and chairs inside 
the premises at 11 p.m. each night in an effort to reduce noise. 

It was, 
RESOLVED, 

THAT the Committee accept the the undertaking of the spokesman 
for the Pofi Bar, 1716 Charles Street, that the tables and chairs 
will be moved inside at 11 p.m. each night, and 

THAT the matter of parking problems in the area be referred 
to the Official Traffic Commission. 


6. Inaccurate Surveys in Residential Areas 

The Committee had before it for consideration the attached 
report of the Director of Legal Services referred to the Committee 
by Council on July 9, 1974. Also before the Committee were the 
attached letters from Arthur Morrow, 3538 West 31st Avenue, and 
Mrs. L. Daisley, 3146 East 52nd Avenue, who have complained of 
discrepencies in recent surveys of their property. 

Mrs.. Daisley said a survey this year of lots in her block 
shows rear lot lines are out by 4 feet compared to a survey done 
in 1968. 

Meinert Nornin of 3134 East 52nd, said he had the 1968 survey 
done by Morgan Stewart Company, and that survey pins from that 
survey are still in place. 

City Surveyor, Adam Burhoe, stated a mistake had obviously 
been made and that the property owner who feels the latest survey 
goes against his interests could write to the Council of B.C. 
Land Surveyors asking that the matter be resolved. 

Mr. Morrow told the Committee a new survey of lots in his 
block, by McElhanney Surveying & Engineering, show lots are 32.92 
feet in width rather than 33 feet or .72 feet (8.64 in) for the 
nine lots in the block. He said if his fence is moved inside the 
new property line, there would only be 8 in. of space between the 
fence and his chimney. 

Mr. Burhoe said, in such cases, the people involved can either 
resubdivide the block or ask the Attorney General's Department for 
a new survey under the Special Survey Act. 
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Clause 6, Inaccurate Surveys in Residential Areas 
Cont ' d: 


Mr. Morrow stated a new house is being constructed in the 
block using the new lot survey lines and claimed the City had 
erred in issuing a Development Permit when he had challenged the 
survey. 

Following discussion, it was, 
RESOLVED , 

THAT the Clerk prepare a letter for Mr. Nomm to Adam 
Burhoe,as Secretary of the Council of B. C. Land Surveyors, asking 
the Council of B. C. Land Surveyors to examine the two different 
surveys undertaken in the 3100 block East 52nd Avenue and attempt 
to resolve the issue. 


RECOMMENDATIONS 

7. Fencing at Day Care Centres 

Mr. Paul Murphy, of Day Care Information Centre appeared 
and requested that the City, in addition to paying costs of 
sewer, water, electrical and gas connections for a group of 10 
Day Care centres, also pay for fencing around these Day Care 
centres . 

Council has approved paying for servicing to the followinq 
Day Care Centres: 

a) West End (2 sites) 

b) Kensington-Cedar Cottage Area, Victoria Drive and 13th Ave. 

c) Kensington-Cedar Cottage Area, 24th Ave. and Brandt 

d) Fraserview-Mount Pleasant, park site, 10th Ave. between 
Clark and Glen Drives 

e) Kitsilano, NorthEast corner, 8th Ave. and Arbutus 

f) Sunset-Victoria at Killarney, S.E. corner, 54th and Buscombe 

g) Champlain Heights, 49th and Boundary 

h) Burrard View Park, Pentiction and Yale 

i) 10th and Clark Drive 

The Committee said it understands the Park Board has expressed 
some reservations about certain types of fencing. 

It is , 
RECOMMENDED, 

THAT the City pay the costs of providing fencing at the 10 
Day Care Centres listed above. 


8. Native Information Centre, 548 Nelson, Grant Request for 
$3,854. 00 


The Committee had before it for consideration the attached 
proposal from N.I.C. which includes a request for a grant of 
$3,854. 00. 

The Committee took no action on N.I.C. 's request on May 16, 
1974 for a $3,654.00 grant, after noting, at that time, the centre 
was poorly managed. 

The Chairman advised the Committee that since May, the B. C. 
Association of Non-Status Indians has become more directly involved 
with N.I.C. and indications are that the centre will be more 
effectively managed. The Committee noted the centre is well located 
and that there does exist a definite need for its services. 
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A representative of the Police Department stated that if the 
centre is properly operated it can serve a useful purpose. He 
added there is no place to go for native persons, age 15 - 19 years, 
who congregate in the Granville Mall Area. 

Representatives of the N.I.C. advised there will be recreation 
programs for this age group at the centre. 

Following discussion, it wa? , 
RECOMMENDED, 

THAT Council grant $3,854.00 to Native Information Centre, 
548 Nelson Street, to cover operating expenses to the end of 1974, 

AND, that the Social Planning Department and the Police 
Department report back to the Standing Committee on Social 
Services, at the end of the year, on the operation of N.I.C, 
it being understood that the Police Department may report periodically, 
in the interim, if it feels it is necessary. 


9. Activator Society - Request for Grant of $7,500.00. 

The Committee had before it for consideration the attached 
Board of Administration report dated July 5, 1974, in which the 
Director of Social Planning recommends no grant be made. 

The applicant did not appear at the meeting to appeal this 
recommendation, therefore, it is, 

RECOMMENDED, 

THAT no grant be made to the Activator Society. 


The meeting adjourned at approximately 3:30 p.m. 


FOR CC'JNCiL ACTION SEE PAGE{S) ./6...1/f • 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL ON FINANCE 
AND ADMINISTRATION 


July 25, 1974 


A meeting of the Standing Committee of Council on Finance 
and Administration was held in the #2 Committee Room, Third 
Floor, City Hall, on Thursday, July 25, 1974 at 12:30 p.m. 

PRESENT: Alderman Bowers, Chairman 

Aldermen Volrich, Linnell, Harcourt 


ALSO 

PRESENT: Alderman Pendakur (12:30 - 1:00 p.m.) 

CLERK: Marilyn Clark 


INFORMATION 

1. Review of the 1976-1980 Five Year Plan Submissions 


The Committee continued its review of 1976-1980 Five Year 
Plan Submissions of Civic Departments and Boards. At the meeting 
this day, the Committee reviewed the Departmental Submissions 
in the following sections of the report of the Staff Review Group, 
dated July, 1974: 


V. Housing 

VI. Neighbourhood Improvement Program 

VII. Civic Buildings and Property 

VIII. Health Department 

IX. Sewers 

X. Waterworks 

XI. Works - General 


The Medical Health Officer was present for part of the meeting 
to discuss the Health Departments space requirements. The sub- 
missions for the Health Department to be included in the Five Year 
Plan were not placed in a high priority by the Staff Review Group 
because of the high degree of uncertainty as to the future location 
of the Health Department in a functional responsibility sense, and 
it was considered by the Review Team, unwise to consider expending 
Capital Funds for the multi-service units. The Review Team also 
suggested that the Health Department, if it requires additional 
accommodation within the next period of time, should use rental 
accommodation. They also stated that the City Analysts Lab would 
be appropriately dealt with within the Supplementary Capital Budget. 

The Medical Health Officer stated that he understood the 

position on Capital expenditures in regard to the Health Department, 

at this time, but did request a special meeting of the Committee 

to discuss and conduct a general review of the Department's space 

requirements. The Committee agreed to hold a meeting as soon as 
possible to do this review. 

Alderman Pendakur was present for a part of the meeting to 
request the Committee to consider inclusion in the 1976-1980 
Five Year Plan 2 million dollars for Fraser River access. 


Cont'd 
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Following discussion, the Committee 
RESOLVED, 

THAT 2 million dollars for access to the Fraser River 
be included in the 1976 - 1980 draft Five Year Plan as 
Priority 1. 

This meeting concluded the Committee's review of individual 
submissions. The total Five Year Plan, taking into consideration 
the Committee's changes of Priorities, will be examined at the 
next meeting of the Committee and submitted to Council for 
information . 


The Committee adjourned at approximately 3:00 p.m. 

FOi? council ACTION SEE PAQc(S) <£.^.. 
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STANDING COMMITTEE OF COUNCIL 
ON WATERFRONT AND ENVIRONMENT 


July 25, 1974 


A meeting of the Standing Committee of Council on Waterfront and 
Environment was held at Granville Square, 200 Granville Street, on 
Thursday, July 25, 1974, at approximately 3:30 p.m. 


PRESENT: Alderman Pendakur (Chairman) 

Alderman Linnell 
Alderman Massey 
Commissioner DuMoulin 

ABSENT : Alderman Gibson 


CLERK : M. Cross 


The Minutes of the meeting of July 11, 1974, were adopted. 


RECOMMENDATION 

1. Proposed Amendment to Building By-law - Regulations for 
the Handicapped 

The Committee considered a report of the City Building Inspector 
dated July 5, 1974, appended to which was a draft by-law containing 
amended regulations for the handicapped. 

After discussion the Committee 

RECOMMENDED 

THAT the amendment to the Building By-law with respect to 
regulations for the Handicapped be approved and the 
Director of Legal Services be instructed to bring forward 
the necessary by-law. 


2. Helicopter Landing Facility - 10 50 West Pender Street 

A report dated July 17, 1974, from the Director of Planning and 
a brief submitted by B.C. Forest Products Ltd. were considered 
by the Committee. The Chairman advised that the Downtown Planning 
Team considered this use to be unsuitable in this location as it 
would be a precedent for applications for other private heliports. 
The Team preferred to see private heliports group in central 
location on the Downtown Waterfront. 

RECOMMENDED 

THAT the Director of Planning be instructed to issue 
Development Permit Application #66559 to provide a 
helicopter landing facility on the roof of the existing 
office building at the site at 10 50 West Pender Street 
for a trial period of one year. 

FURTHER THAT the Director of Planning be instructed to 
pursue the matter of a central heliport on the waterfront 
with the Department of Transport in the context of the 
Waterfront Study. 


cent *d 


87 , 


Standing Committee of Council 

on Waterfront & Environment 2 

July 25, 1974 


3 . Ma.ior Planning Reports 

On July 4, 1974, the Committee resolved: 

"THAT the Director of Planning be requested to appear 
before the next meeting of the Committee to discuss 
the various reports coming forward from the Planning 
Department with respect to the waterfront areas." 

Mr. H. W. Pickstone, Deputy Director of Planning, reported that 
with respect to the Harbour Park development, the City, in con- 
junction with Mr. R. C. Mann, the Waterfront Project Manager, 
is developing proposal calls. 

Mr. Youngberg, Associate Director , Area Planning, submitted a 
memo with respect to access to the Fraser River from Champlain 
Heights indicating that because MacMillan Bloedel occupy 
continuous waterfrontage between Kerr Street and Boiindary Road 
the walkway system in Champlain Heights will connect to the pro- 
posed walkway system in the Municipality of Burnaby. The memo 
also noted that the Planning Department is endeavouring to 
develop the Kerr Street end for more attractive public access 
to the Fraser River. 

RECOMMENDED 

THAT the verbal report of the Deputy Director of Planning 
be received and the memo dated July 24, 1974, from the 
Associate Director, Area Planning, be forwarded to the 
Standing Committee on Finance and Administration for 
inclusion of funds for public access to the Fraser River 
in the Five Year Plan. 


INFORMATION 

4. Highrise Container Facility 

The Committee considered a letter and brief dated July 17, 1974, 
from R. A. Roberts & Associates Ltd. with respect to a proposal 
for a highrise container facility which would require less land 
and offer a faster rate of container handling. Captain Roberts, 
with the aid of drawings, outlined his proposal to the Committee. 

After discussion the Committee 

RESOLVED 

THAT the presentation of R.A. Roberts & Associates Ltd. 
be received. 


5. City-owned Property on South-west Marine Drive and Ash Street 

The Committee considered the following extract of the Standing 
Committee of Council on Housing dated June 25, 1974: 

"At the meeting of the Housing Committee on May 28, 1974, 
when dealing with proposed sites for handicapped housing, 
it was RESOLVED: 

THAT the Supervisor of Property & Insurance report 
back to the Standing Committee on Housing on future 
plans for City-owned land between Ash and Lord 
Streets, south-west Marine Drive and 65th Avenue 
(D.L. 311). 


cont'd 
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BOAWD 01'' ADMINJS'i'l^A'i'ION 

PROPERTY MATTERS 
JUNE 19. 1970 


The Board considered matters pertaining to Properties and submits 
the following report. 

PART I 
SUNDRIES 

RECOMMENDATIONS 

1. Rental Review 

- Z\\2. Terminal Avenue 

The Supervisor of Property and Insurance reports as follows: 

"By Council resolution dated February 23? 1965 Lot 15, 
Block A2, D.L. 2037 which is situated at 242 Terminal 
Avenue and improvements were leased to Homewood Marine 
Company Ltd. for a term of 23 years, 9^ months, from 
March 15, 1965 to December 31, 1988. The rental has 
been reviewed in accordance with terms and conditions 
of the lease and the Supervisor of Property and Insurance 
recommends an increase from the current rate of $375.00 
per month plus taxes, to $550.00 per month plus taxes, 
for a monthly increase of $175' 00, the taxes in this 
instance are billed separately. Homewood Marine Ltd. 
have concurred with this proposed rental increase. 

RECOMMENDED that effective March l5, 1970 the fore- 
going rental increase to $550.00 per month plus all 
taxes be adopted for the 5 year period from March 15, 
1970 to March li|, 1975." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 


2. Acquisition for Park Site #19 (West End) 
Ii4i4.7 Barclay Street (Barclay Manor) 

The Supervisor of Property and Insurance reports as follows: 

"Further to Item 8, Property Matters, January 23, 1970, 
confirmed by City Council, January 27, 1970, the Super- 
visor of Property and Insurance was authorized to acquire 
the above property for the sum of $117,500.00 as of 
January 15, 1970, chargeable to the Park Board account, 
this sum to be advanced against the 1970 allocation of 
Five Year Plan funds for Park Sites Acquisitions. 
This acquisition was subject to an existing lease 
expiring February 29, 1972, with an option to renew 
for a fiirther three years. The monthly rental is 
$1,000.00, due and payable on the l5th of each month. 

Whereas this purchase was to have been made as of 
January 15, 1970, due to delays in reporting to City 
Council and in completing the conveyancing of the property, 
the former owners did not receive payment until February 
2, 1970, the purchase price being disbursed as follows: 


continued . . . / 2 
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Clause No. 5 continued 

The Supervisor of Property & Insurance submitted a report 
on the above matter dated June 7, 1974, for the Committee's 
consideration. 

The report, which is on file in the City Clerk's Office, 
stated that the north 2.4 acres of this site were conveyed 
to the School Board in I969, and the balance of this site had 
been reserved for park site 26 as instructed by Council. 

Mr. W, Casson, G.V.R.D, advised that the Cheshire Homes Society 
of B.C., which was originally interested in this site, was 
satisfied with a proposed False Creek site approved by Council 
on June 11, 1974. 

Resolved, 

That the report of the Supervisor of Property & Insurance 
referred to above be received and the matter of future 
disposition of City-owned land on south-west Marine Drive 
and Ash Street, be referred to the Standing Committee on 
Waterfront & Environment for consideration." 

RESOLVED 

THAT the extract be received and the matter of disposition 
of the City-owned land on South-west Marine Drive and Ash 
Street be considered in the proposed Fraser River Recrea- 
tional Study. 


6. Public Discussion on Waterfront Planning; Study - Stage 3 

The Chairman had invited representatives of various organizations 
to appear before the Waterfront Committee to air their opinions 
of Stage 3 of the Study. 

Mr. Roy Smith of the Longshoremen's Union stated that the 
Longshoremen were not in favour of the fish market being 
located at the foot of Columbia Street and felt that it 
should be located in False Creek. He felt that area should 
be industrial dock and around Pier B-C, there should be develop- 
ment of a ferry terminus and facilities for cruise ships. They 
believe that the waterfront should be for all people and not 
contain expensive shops to attract the tourists. Mr. Smith 
felt that there should be two roads along the waterfront; a lower 
level road terminating at Cardero Street for commercial vehicles 
and people who work on the waterfront and an upper road for the 
public to observe the day to day operations on the waterfront. 
West of Pier B-C should be reserved for the hotels and housing. 
Rather than expensive housing there should be housing for senior 
citizens. He expressed the facts that the Longshoremen are not 
opposed to public access on the waterfront that does not inter- 
fere with industrial traffic, but they wanted to make sure that 
precautions were taken so the public could come down to the water^ 
front safely. 

Mr. Griff Miles of the Board of Trade was present at the meeting, 
but stated that their comments were being drafted and would be 
before the Committee shortly. 

RESOLVED 

THAT the verbal submission of Mr. Roy Smith of the 
Longshoremen's Union be received. 

The meeting adjourned at approximately 4:30 p.m. 

F02 CGOMCiL ACTiO?.' SEE PAGE(S) . i?;^. 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 

August 1, 1974 


A meeting of the Standing Committee of Council on Finance 
and Administration was held in the #2 Committee Room, Third 
Floor, City Hall on Thursday, August 1, 1974, at 12:30 p.m. 

PRESENT: Alderman Bowers, Chairman 

Aldermen Volrich, Linnell, and Harcourt 


CLERK TO 

THE COMMITTEE: Marilyn Clark 


RECOMMENDATION AND INFORMATION 

1. 1976-1980 Five Year Plan 

The Committee reviewed, this day, the total Five Year Plan 
as it now stands after the two previous review sessions. It was 
noted that, should all of the items included in Priority 1 and 
2A be included in the Five Year Plan, the City would be called 
upon to borrow $105.5 million. This was $5.5 million over the 
Committee's objective of limiting borrowing to $100 million for 
the 1976 - 1980 Five Year Capital Program. 

Before determining what additions there were and what possible 
deletions, the Committee reviewed the items suggested by community 
organizations, that had not yet been considered in some way during 
its review of Departmental submissions. 

The Draft Five Year Plan, attached for information, shows 
the total amounts suggested for inclusion, amounting to $271,541,000. 
Deletions were necessary. Those items listed in Priority 1 and 2A 
can be considered, at this time, as having Finance Committee 
approval for inclusion in the 1976-80 Five Year Capital Program. 

A. Public Submissions 

a) Rapid Transit 

It was noted that no funds had been provided for rapid transit 
in this Five Year Plan. It was also noted that discussions are 
presently taking place in regard to a rapid transit system in 
Vancouver and there is no doubt that the City will be required 
to provide a portion of the capital funds for this item. However, 
Committee members had no detail as to what amount the City might 
be required to provide. After discussion it was 

RECOMMENDED ^ 

THAT/ m any publicity regarding the Five Year Plan, 
it should be made very clear that this plan does not 
include funds for a rapid transit system, and that 
there may be, within the five year period, 1976 - 1980, 
a plebiscite needed to provide funds for a rapid transit 
system. 

b) Major Convention Centre 

The Committee discussed the need for a major convention centre 
in the City and possible sources of funds. After discussion it 
was 

RECOMMENDED, 

THAT no funds be included for a major convention centre 
in the draft 1976-1980 Five Year Plan. 
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c) Waterfront Development Funds 

The Committee discussed the inclusion in this Five Year 
Plan of funds for the development of the waterfront. It was 
determined that much of the financing would be done privately 
by the developers of the area. 

It was 
RESOLVED , 

THAT no action be taken at this time to include funds for 
the 1976 - 1980 Five Year Plan for the development of the 
waterfront; the item to be held in abeyance and drawn to 
the Council's attention when the final plans for the water- 
front are submitted to Council. 


d) Funds to Develop a Skills Producing Industrial Complex 
for Low Income People 


The suggestion to include an amount of $350,000 in this 
Five Year Plan was submitted by the Vancouver and District 
Public Housing Tenants Association. Representatives of that 
group presented to the Committee their idea of developing 
a small industrial skills producing complex which would include 
such items as a service station garage complex; workshops for 
carpentry; tinsmithing; etc.; a hairdressing and homemaking 
complex and a bookkeeping and secretarial office manager complex. 

Their intent is to give 'on the job' training to people who 
would engage themselves in the practical problems of the low- 
income people of the city. They were also requesting that the 
city lease a parcel of land for $1.00 a year, and specifically 
mentioned the city-owned property, E/S Nanaimo between 24th and 
26th Avenues. They suggested, and the Committee agreed, that 
there would be considerable coordination necessary, among 
Provincial and Federal Departments, the School Board, and the 
City. Following discussion, the Committee, 

RESOLVED, 

THAT the Director of Social Planning be asked to meet 
with representatives from the Department of Manpower and 
Immigration, the Department of Human Resources and the 
Vancouver School Board to coordinate ideas for financing 
an industrial skills producing complex for submission to 
the Standing Committee of Council on Social Services for 
consideration , 

AND, that the Standing Committee of Council on Social 
Services be requested to consider the lease of the afore- 
mentioned property for this purpose. 

Alderman Harcourt agreed to assist in co-ordinating and to 
expedite the process along with the Director of Social Planning 
for the consideration of the Social Services Committee. 

B. Additions to the Draft Plan 

City Council, on July 30, 1974, considered a report from 
the City Engineer in regard to the cost of Sewer Separation on 
private property in areas where the City converts the sewer 
system from combined to separate. Council passed a resolution 
at that meeting whereby the City would pay the cost of all work 
between the property line and the building, with the property owner 
paying for all changes inside the building. The estimated city 
cost of this plan is $2 million and had to be considered for in- 
clusion in this Five Year Plan. 
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G. Deletions 

With the addition of $2 million for sewer separation work on 
private property, the Five Year Plan stood, at this point in the 
meeting, at $7.5 million over the Committee's objective of $100 
million, and Committee members indicated that, if possible, they 
would like to present a plan to Council and the public that had 
some leeway for additions; in other words, they were looking 
at deletions amounting to more than $7.5 million. 

Throughout the review meetings the Provincial Government's 
one-third grants for community recreation facilities were considered. 
It was estimated that approximately $2 million could be taken 
from Section III, Community Recreation Facilities, on the assumption 
that approximately that sum would be provided by the Provincial 
Government fund. 

The two areas that comprised the largest percentages of the 
total plan were Sewers and Community Recreation Facilities and 
Parks Acquisition. 

The Acting City Engineer was asked the effect on the schedule 
of upgrading the sewer system if only 3/4 of the amount requested 
in that area were included in the Five Year Plan. It was determined 
that if 3/4 of the amount requested were Provided the rate of 
upgrading would be at approximately 75% ot the plan. It was, there- 
fore, determined that $6 million could be cut from the $23.3 million 
originally established as Priority 1 for upgrading the sewer system. 

Several items in Community Recreation Facilities and Parks 
Acquisition were looked at as possible areas for deletion, and 
amounts were cut from the Community Services Centres (Extensions 
and Improvements) ; funds for one rather than two new Community 
Service Centres were included; the provision for funds for mini-parks 
in the downtown area was cut in half to $1 -million and the Point 
Grey Waterfront purchase funds were cut back to $1 million. 

D. Report of the Staff Review Group 

There were some items that the Committee considered re- 
quired special attention in the Report of the Staff Review Group. 

(a) Library Branch Development 

The Staff Review Group, when commenting on Library 
Branch Development, stated: 

"We could not agree with the Library Board desire for 
an area branch that in our opinion effectively tried to 
duplicate some of the reference capabilities of the Central 
Library. We felt that if a sub-central reference facility 
is desirable, then it is desirable on a regional basis 
and almost certainly should not be within the boundaries 
of the City of Vancouver." 

The Committee noted that it does not concur with the 
statement of the Review Group in the second sentence above. 

(b) Community Recreation Facilities 

It was noted that the Park Board submissions for items 
in this category made no allowance for land acquisition. 

(c) Point Grey Waterfront 

The Staff Review Team questioned the Council policy 
of purchasing land along the north side of Point Grey road 
as and when it becomes available. The team suggested that 
today's market makes this policy unrealistic and that perhaps 
Council should reconsider this policy. 
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D. Report of the Staff Review Group, Cont'd 

Following discussion of this item, your Committee 

RECOMMENDS 

THAT Council reconsider its policy of purchasing Point Grey 
waterfront property as and when it becomes available, and 
consider a program whereby property which would provide 
waterfront access and street end view spots be considered. 

E. . Schedule of Further Steps 

The Committee considered the schedule of submission of the 
plan to Council and the public for information. The plan, as 
adopted by the Committee and attached, is in draft form and will 
not be put to Council as a recommendation until both Council and 
the public have had an opportunity to comment. This Five Year 
Plan will be submitted for comment, to those public groups who have 

indicated interest in its formulation, following the August 13 Counc 
Meeting. 

Final consideration of the Five Year Plan at the Committee 
level will take place on September 5, 1974 and will be presented 
to Council as a recommendation on September 10, 1974. An evening 
meeting should be scheduled and delegations received. 


2. Long Term Planning and Borrowing 

During its review of the 1976 - 1980 Five Year Plan, the 
Committee considered whether or not the Five Year borrowing 
authority is the most appropriate for this city at this time, 
taking into account the uncertainty in the economy. The Committee, 
therefore, considered the advantages and disadvantages of a shorter 
term. Discussion centred around the necessity for more comprehen- 
sive Council review of the Five Year Plan on an ongoing annual 
basis, and that during this annual review. Council consider the 
balance of the Five Year Plan. The effect of this more detailed 
, review would be more long range planning. Council would be determin- 
ing annually what portion of the Five Year Plan should be carried 
out in that year. 

In regard to borrowing for sewers, it was noted that unless 
the City borrows for a 2 year term, it cannot benefit from 
Provincial Government assistance. 

Following discussion, your Committee 

RECOMMENDS 

(a) THAT City Council continue to forward to the voters 

a program for a Five Year Capital Program with regular 
comprehensive Council reviews of that program, to in- 
clude consideration of the balance of the program, the 
Director of Finance to be requested to report back to 
the Committee on the periodic reviews. 

(b) THAT the Provincial Government be requested to amend 
the Sewage Facilities Assistance Act so that where the 
Act now specifies that grants be made on debt charges 
of a 20 year term, that this term be unspecified. 

3. Availability of Grants 

Committee members expressed concern that perhaps, on occasion, 
the City was not taking advantage of grants that were available, 
particularly at the Federal level, for certain projects. It is 
extremely difficult to keep up with those items that the Federal 
Government determines are eligible for grants, and it was con- 
sidered that perhaps the best source of information would be 
other municipalities who have had success in obtaining a grant 
for some particular purpose. 
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Availability of Grants Cont'd. 

It is , 
RECOMMENDED, 

THAT the Mayor be asked to investigate the possibility 
of using Federal Grants for some of the items that are 
included in the Five Year Plan, perhaps through contact 
with other members of the Canadian Federation of Mayors 
and Municipalities, and benefiting from their experience. 


4. Pay As You Go Financing 

Consideration of this item was deferred until a future 
meeting of the committee. 


The Committee adjourned at approximately 3:00 p.m. 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY DEVELOPMENT 


August 1, 1974 


A meeting of the Standing Committee of Council on Community- 
Development was held in the No. 1 Committee Room, Third Floor, City- 
Hall, on Thursday, August 1, 1974 at approximately 3:30 p.m. 


PRESENT ; 


Alderman Volrich (Chairman) 
Alderman Harcourt 
Alderman Marzari (3:50 p.m.) 
Alderman Rankin 


CLERK: 


D. Bennett 


Adoption of Minutes 

The Minutes of theraeetings held June 27, July l6 and July 25, 1974 
were adopted. 


RECOMMENDATIONS 


1 . Party Identification By-law 

Council on July 23, 1974 resolved, 

"THAT this matter be referred back to the Standing Committee on 
Community Development to permit representatives of the Area 
Council of the N.D.P. to appear before the Committee." 

Mr. Phil Lyons, President of the Vancouver Area Council of the N.D.P. 
met with the Committee and discussed their objections to a By-law which 
indicates that before political affiliation can be shown on the ballot, 
a political party must be a registered society. He stated that according 
to their constitution they could not set up the Vancouver Area Cornell of 
the N.D.P. as an incorporated society. 

Mr. John Mulberry of the Law Department and Mr. D. H. Little, City 
Clerk, expressed their opinions as to why they felt it was desirable to 
limit party affiliation on the ballot to an incorporated society. 

After some deliberation it was 

RECOMMENDED, 

THAT the basic form of the By-law be approved which provides that 
any group incorporated as a Society iinder the laws of the Province 
of British Columbia shall be entitled, in accordance with the terms 
of the By-law, to have the candidates sponsored by the group iden- 
tified on the ballot as to their party or group affiliation; pro- 
vided also however, that any group which is not an incorporated 
Society shall be required to provide, for the purpose of having 
its sponsored candidates similarly identified on the ballot, reason- 
able evidence to the City Clerk that the Organization has been in 
existence for three months prior to nomination day, that its affairs 
have been administered during that time by duly elected officers 
and directors, and that the Organization consists of at least 25 
members who pay dues or make some form of financial contribution 
to the Organization. 


Cont'd . . 


Standing Committee of Council on Community Development 
August 1, 1974 


2 , Grant Request - Willing Hands for Help 

The Committee had for consideration a report of the Director of 
Social Planning (copy of which is attached) where it was recommended 
that an interim Civic grant of $3,000 be given to the Willing Hands 
for Help towards the services currently being offered. 

The report indicated that this is a non-profit society offering 
several services for senior citizens. A 24-hour telephone and emer- 
gency service is provided, which includes a daily telephone check of 
over 250 seniors, emergency transportation, assistance with moving and 
filling out forms and a referral service. 

The Director, Mrs. Beatrice Winters, appeared before the Committee 
and advised that their current funding had expired as of July 31st and 
that funding for the program will not be forthcoming from the National 
Health and Welfare Department for approximately two months time. In 
the meantime United Way has given a short interim grant of $1,000 and 
an additional $3,000 interim grant is required from the City in order 
to carry on this work. After discussion it was 

RECOMMENDED, 

THAT an interim Civic grant of $3,000 be given to the Willing 
Hands for Help toward the costs of services currently being 
offered. 
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INFORMATION 


3 o Adanac North Plan/Hastings Sunrise Action Council 

The Chairman announced that while arrangements had been made to 
meet with Mr. Chatterton today, the Associate Deputy Minister in the 
Housing Department had telephoned yesterday to say he could not make 
this meeting as he had another meeting out of the Province and there- 
fore the arrangements with the delegations that were to be present, were 
cancelled. Mto Chatterton had subsequently telephoned this morning 
to say he coiild attend this meeting today, however as all the arrange- 
ments had been cancelled, it was felt desirable to leave this matter 
in abeyance lontil August 15th, when Mto Chatterton has said he can be 
present. 

Alderman Volrich advised that he, the Mayor and Alderman Harcourt 
had met with Mr. Chatterton recently and amongst other things, considered 
the matter of the Adanac North Plan. The Chairman stated that Mr. 
Chatterton had felt there might be justification for selling these lands 
to the Province at less than market value. It was indicated that if this 
property (the 13 acres on the N.W. corner) was sold on the basis of RS-1 
Zoning, the value would be in the neighbourhood of $1,3^7,000.00. It was 
suggested that perhaps the City would like to consider retaining a 30'^ 
equity in the property for 50 years. 

RESOLVED, 

THAT the Chairman's oral report be received and that the matter 
be deferred until the August 15th meeting of the Committee. 


The meeting adjourned at approximately 4:25 p.m. 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON CIVIC DEVELOPMENT 


August 1, 1974 


A meeting of the Standing Committee of Council on Civic Development 
was held in the No. 2 Committee Room, third floor, City Hall, on 
Thursday, August 1, 1974, at approximately 3:30 p.m. 

PRESENT ; Alderman Hardwick (Chairman) 

Mayor Phillips 
Alderman Bowers 
Alderman Pendakur 

ABSENT ; Alderman Massey (Leave of Absence) 

CLERK ; M. Cross 


INFORMATION 

1. Heritage Inventories 

The Committee considered a report dated July 25, 1974, from the 
Director of Planning and the Director of Permits & Licenses on 
control methods of notifying the Vancouver Heritage Advisory 
Board of development permit applications and building permits 
to demolish or carry out interior or exterior renovations to 
possible heritage structures. 

The Chairman was of the opinion that this report had already 
been to Council and the recommendations approved. The Com- 
mittee therefore: 


RESOLVED 

THAT the report dated July 25, 1974, of the Director of 
Planning and Director of Permits & Licenses be received 
for information. 


INFORMATION & RECOMMENDATION 

2. Langara Lands 

On July 23, 1974, Council, when considering a report of the 
Director of Planning dated July iS, 1974, on the above subject, 
approved 

"Recommendation (i) That subject to there being no 
Provincial purchase of land for college extension 
or recreation purposes. Council approve the develop- 
ment of 20 acres of housing generally as recommended 
by the consultants." 

The two alternative methods of financing housing and the 
remainder of the recommendations were referred to the Civic 
Development Committee for consideration. 

Mrs. Helen Moran, on behalf of the Langara Citizens' Committee, 
outlined the views of the Committee with respect to the recom- 
mendation of the Director of Planning which had been approved 
by Council. 


cont'd 
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Clause No. 2 (cont'd) 

They felt the telegram of July 24, 1974, from the Honourable 
Jack Radford, Minister of Recreation and Conservation, should 
be considered a definite offer on the part of the Provincial 
Government to purchase 6 acres of the 20 acres for community 
college use and 7 acres for greenbelt land from the Greenbelt 
Fund. The Mayor stated that there was no definite offer to 
purchase in the telegram, but that if he received confirmation 
in writing from the Provincial Government stating they were 
prepared to buy 13 acres, the City would be prepared to sell 
it to them. 

The Citizens* Committee felt that the Mayor should meet with 
the Cabinet informing them that the City would retain the 
remaining 7 acres for park. The Mayor advised that this area 
is a low priority area for acquiring more park. 

The Mayor suggested that a Local Improvement Bylaw be put to 
the local citizens in the Langara area to raise the million 
necessary to purchase 7 acres of Langara for park purposes. 
He agreed to send a telegram to the Minister of Recreation and 
Conservation outlining this proposal. 

Mrs. Moran presented to the meeting the Citizens Council on 
Langara' s Recommendations to Council dated July 31, 1974, and 
a motion of the Committee of July 30, 1974, requesting that 
any decision with respect to releasing land to the Y.M.C.A, be 
deferred until a final decision is reached on the 7 acre - 7 acre 
- 6 acre disposition formula. 

Mr. Peter Westlake, Trustee, Langara City College, indicated that 
the response received from the Provincial Government to their 
request for the 6 acres for college use was that the request 
was "before the Cabinet". It was suggested that either the 
Chairman of the College Council or Mr. Westlake personally 
contact Mrs. Dailly, Minister of Education, and request a 
commitment from her for the 6 acres. 

Park Commissioner McCreery outlined the resolution of the Park 
Board of July 22, 1974, in which they urged City Council not 
to designate the land for housing and that the Park Board and 
City Council meet with the Honourable Jack Radford and the 
Honourable Eileen Dailly to discuss alternate financing to 
acquire the land for open space and playing fields for Langara 
City College. He advised that the Park Board had tentatively 
arranged to meet with the Ministers the first week in September. 

Commissioner Puil agreed with the idea of a Local Improvement 
Bylaw and stated that the Park Board would offer assistance to 
the City in the determination of boundaries for the Bylaw. 

The Chairman advised that the Y.M.C.A. is prepared to enter 
into an agreement with the City to reserve pool time two weekday 
evenings, plus Saturday and Sunday afternoons for public use, 
and would be prepared to schedule the time to complement the 
Percy Norman Pool hours. They are also prepared to fix the 
rate of admission the same as the Vancouver Park Board. 


cont'd 
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Board of Administration, June 19, 1970 (PROPERTIES) . . . . 

Item No. 2 cont'd 

James White Dick (RO) $58,710.67 

Ellen Selma Graggs (RO) 58,710.67 


City of Vancouver - estimated taxes 

Jan. 1 - Jan. 15, 1970 78.66 

$117,500.00 

It was subsequently discovered that the previous owners 
had collected the sum of $1,000.00 representing the rental 
for the month ending February II4. , 1970, and had failed 
to notify the City in order that this could be in the 
calculation of adjustments. 

The matter has been discussed with the City Solicitor, 
who concurs that the date of sale should be changed to 
February 2, 1970, being the date the net proceeds were 
received by the former owners . Utilizing this date 
these parties have received an overpayment of $5l3«7i-|-j 
computed as follows : 

Rental for period Feb. 2 to Feb. ll^/lO 

^ of $1,000.00 = $ 419.35 

Taxes for period Jan. 16 to Feb. 2/70 

of $l,91i|.ll = 94.39 

$ 513. 7i| 

The former owners left Vancouver on an extended vacation 
and the City Solicitor's letter to them (through a 
Vancouver Post Office Box maintained by Mr. Dick for 
business purposes) requesting refund of this overpayment 
has brought no response. 

It is therefore proposed to refer this matter to the 
Corporation Counsel to take appropriate legal action to 
enforce collection. 

RECOMMENDED that the Corporation Counsel be authorized 
to take the necessary legal steps herein to protect the 
City's interests." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 


3. Franz Stigler 

- Rental Arrears 

The Corporation Counsel reports as follows: 

"Franz Stigler leases business premises from the City 
situate at 6O6 Union Street and known as Lots 1 and 2, 
Block 101, District Lot I96, Group 1, New Westminster 
District, at a rental of $150 per month. He is presently 
$900 in arrears and, is also indebted to the City for 
a further sum of $^95 which arose as a result of a dis- 
honoured cheque given in payment for arrears of rent on 
premises he leased from the City at 120 Union Street. 

Attempts to obtain payment of the arrears without legal 
action have failed." 


continued . . . / 3 
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Clause No. 2 (cont'd) 


The housing alternatives were discussed and it was agreed that 
out of the 270 Single and Family units there should be I3O units 
at free market value and I40 units of cooperative housing. The 
suggested 70 Single units would probably be accommodated in the 
cooperative housing. 


THAT the Mayor send the following telegram this day (Aug. 1st) 
to the Hon. Jack Radford, Minister of Recreation and Conserva- 
tion. 

"RE YOUR TELEGRAM OF JULY 24TH IF YOUR GOVERNMENT 
WOULD AGREE TO PURCHASE THIRTEEN ACRES FOR $2,925,000 
FOR OPEN SPACE AND/OR COLLEGE CAMPUS USES, WE WOULD 
BE PREPARED TO PUT A LOCAL IMPROVEMENT BY-LAW TO THE 
CITIZENS OF THE AREA TO PURCHASE THE BALANCE OF THE 
PROPERTY IN THE L ANGARA GOLF COURSE. WE MUST HAVE 
A REPLY AUGUST 3 1ST AT THE LATEST OR WE TOLL HAVE 
PASSED THE POINT OF NO RETURN." 

The Committee 
RECOMMENDED 

(a) THAT if the housing option is pursued, the selling price 
of the land be $260,000 per acre with the extra $700,000 
being made available for reconstruction and rehabilitation 
of the Golf Course. 

(b) THAT the Director of Planning be instructed to look into 
the possibility of providing approximately I30 iinits of 
Family housing at free market value and approximately 
140 units of Single and Family housing in cooperative 
housing be developed in conjunction with the Provincial 
Government; and report back on details of the required 
rezoning and methods of disposal. 

(c) THAT the matter of the reconstruction and rehabilitation 
of Langara Golf Course be referred to the Director of 
Planning for consultation with the Board of Parks & 
Public Recreation and the Langara Golf Course Citizens' 
Sub-committee . 

(d) THAT Council release two acres to the Y.M.C.A. and the 

question of location and siting of the facility be referred 
to the Director of Planning; the question of public access 
to the facility to be negotiated to the satisfaction of the 
Board of Parks & Public Recreation and City Coiancil. 


(e) THAT the matter of other recreation facilities be referred 
to the Board of Parks & Public Recreation. 


The meeting adjourned at approximately 5:30 p.m. 


RESOLVED 


» 
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PART REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON WATERFRONT AND ENVIRONMENT 


August 8, 1974 


A meeting of the Standing Committee of Council Waterfront and 
Environment was held on Thursday, August 8, 19 7 4 at approximately 
3:30 p.m. in the No. 1 Committee Room, third floor. City Hall. 

PRESENT : Alderman Pendakur (Chairman) 
Alderman Gibson 
Alderman Linnell 


ABSENT; 


Alderman Massey (Leave of Absence) 
Commissioner DuMoulin 


CLERK; 


H. Dickson 


RECOMMENDATION 

1 . Carrington Dock 

The Committee had before it for consideration a report, dated 
August 2, 1974, from the Chairman, which explains that one acre of 
land and the Carrington Dock on Celtic Island in the Fraser River, 
purchased by the Greater Vancouver Sewerage & Drainage District in 
1960, has now been declared surplus to G.V.R.D. requirements and is 
up for sale. 

During discussion, the Chairman informed the Coitunitee there 
is approximately $82,000 remaining in the $100,000 fund referred 
to in his report. 

The Committee felt that the one acre of land and the wharf 
would be a valuable addition to the property the City is acquiring 
for public access along the Fraser River. Following discussion, 
it was 

RECOMMENDED 

A. THAT Council approve in principle buying the Carrington 
Street Wharf and the property (approximately 0.9 acres) 
from the Greater Vancouver Regional District; 

B. THAT Council instruct the Properties Department to nego- 
tiate a price and report directly back to Council; 

C. THAT funds for this acquisition come from the unused 
portion of the $100,000 allocated in the 1974 Budget. 


2 . Wooden Projecting Signs 

The Committee had before it for consideration a report dated 
July 22, 1974 from the City Building Inspector and the Fire Chief, 
which recommended a clause governing wooden projecting signs be 
incorporated in the proposed City Sign By-law. 

A representative of the Sign Industry questioned the small 
size of 15 sq.ft. as the maximum allowable area proposed for this 
type of sign. The City Building Inspector, Mr. D. A. Matheson, 
explained his initial feeling was that no wooden projecting signs 
should be permitted as, with age, they begin to rot and become 
hazardous. However, he is prepared to recommend that 15 sq.ft. 
wooden projecting signs be permitted. Following discussion, it 
was 

cent ' d .... 
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Clause No. 2 (cont'd) 


Environment 2 


RECOMMENDED 

THAT the following be included in the proposed Sign By-law: 

Wood, leather or other similar combustible material 
(excepting approved combustible plastic) may be used 
as part of a projecting sign providing 

(i) its area on one face is not greater than 
15 square feet 

(ii) it is attached to a metal frame capable of 
sustaining all loads borne by the sign. 


3 . Portable Signs 

Council on July 30, 1974 received a brief from Mr. David Yanor 
of Porta Sign Ltd. , asking that portable signs be included in the 
Sign By-law. Council referred this brief to the Standing Committee 
on Waterfront and Environment. 

The Committee had before it for consideration Mr. Yanor ' s brief 
and a report from the Director of Planning dated August 1, 1974, 
which recommended that portable signs be permitted in Gastown and 
Chinatown and other special areas where there will be strict control. 

During discussion, the Committee raised the question of adver- 
tising signs on public property such as bus stop benches. 

Mr. D. Hickley, Assistant Director, Civic Development, Planning 
Department, explained there are two by-laws: the City Sign By-law 
and the Engineering Department's Street By-law which governs signs 
such as on bus stop benches. 

It was the feeling of the Committee that such signs on public 
property should be provided for in the Sign By-law. 

On the subject of portable signs, the Committee expressed con- 
cern over the type of large metal ' read-o-graph ' sign on wheels which 
is being used in particular by service stations, drive-ins, etc. 
These signs, though considered portable and temporary, often become 
permanent fixtures and are frequently illuminated electrically and 
may not meet electrical safety requirements. Mr. D. Hickley advised 
these signs should not be permitted under the Sign By-law, but 
instead they be allowed only as stated in Gastown, Chinatown and 
other special areas where there is strict control. Following dis- 
cussion, it was 

RECOMMENDED 

A. THAT staff be asked to draft regulations governing 
stationary signs located on public property such as 
advertising signs on bus stop benches, and incorpor- 
ate these regulations in the proposed Sign By-law; 

B. THAT portable signs be permitted in Gastown, Chinatown 
and other special areas where there will be strict 
control to ensure their quality and where they are 
used to achieve certain special effects. 


4 . Proposed Draft Sign By-law 

The Committee had before it for consideration a report dated 
July 25, 1974 from the Director of Planning. 
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standing Committee on Waterfront & Environment 3 

August 8, 1974 

Clause No. 4 (cont'd) 

During discussion, a representative of the Planning Department 
produced a mock-up of a brochure which explains the proposed Sign 
By-law. He reported the estimated cost for 1,00 copies of the 
brochure is $4,800. 

The Chairman said there has been good progress made in the 
four to five months spent working on preparation of the Sign By-law 
and he expressed thanks to representatives of the Sign Industry for 
their co-operation. He added that some signs are already being 
removed to conform to provisions of the proposed by-law. 

A representative of the Sign Industry informed the Committee 
that some 30 signs located on rooftops along Burrard Street between 
Broadway and the Burrard Street Bridge are currently being removed. 
Following discussion, it was 

RECOMMENDED 

A. THAT the legal draft of the proposed Sign By-law with 
amendments pursuant to the Committee's action today 
(clause 3) be received; 

B. THAT copies be made available to interested persons or 
groups who should at the same time be made aware of the 
proposal to publish an explanatory brochure; 

C. THAT up to $5,000 be allocated for the production of 
1,000 copies of an explanatory brochure; 

D. THAT an evening public hearing be held on the proposed 
Sign By-law, the suggested date being Tuesday, 
September 10, 1974. 


FOR COUNCIL ACTION SEE PAGE{S) .^..."21 
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REGULAR COUNCIL MEETING 

A regular meeting of the Council of the City of Vancouver 
was held on Tuesday, August 27, 1974, in the Council Chamber, 
commencing at approximately 9.3 a.m. 

PRESENT: Mayor Phillips 

Aldermen Bowers, Gibson, Har court, 
Hardwick, Linnell, Massey, 
Pendakur, Rankin and Volrich. 

ABSENT: Alderman Marzari . 


PRAYER 

The proceedings in the Council Chamber were opened with 

prayer . 

'IN CAMERA' MEETING 

The City Clerk advised that the 'In Camera' Committee 
approved the items for consideration at the 'In Camera' meeting later 
this day, with the exception of the report on Proposed Broad 
Liability Insurance Coverage from the Board of Administration, and 
the Public Disclosure Act - Municipal Employees. It was agreed 
that these reports would be considered in open Council. 

ADOPTION OF MINUTES 

MOVED by Aid. Linnell 
SECONDED by Aid. Pendakur 

THAT the Minutes of the Regular Council Meeting dated 
August 13, 1974, with the exception of the 'In Camera' portion, 
be adopted. 

- CARRIED UNANIMOUSLY. 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Hardwick 
SECONDED by Aid. Linnell 

THAT the Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY. 


UNFINISHED BUSINESS 
University Endowment Lands . 

It was agreed to defer consideration of this matter, 
pending the hearing of a delegation this afternoon. 

DELEGATION THIS 
AFTERNOON . 
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COMMUNICATIONS OR PETITIONS 
'Fire By-law Upgrading Recfuirements . 

It was agreed to defer consideration of this item pending 
the hearing of delegations from the following organizations this 
afternoon, at which time Report II, Standing Committee on Housing, 
Clause 6, will be considered. 

(a) B.C. Rental Housing Council, 

(b) Downtown Eastside Residents' Association, 

(c) Vancouver Rooms and Apartment Owners' Association. 


The East Hotel, 445 Gore Avenue. 

Council agreed to hear a delegation from the Downtown 
Eastside Residents ' Association later this day regarding this 
matter, which is the subject of Clause 3, Report II, Standing 
Committee on Housing. 


U.B.C.M. Conference . 

Council noted a letter from the Deputy City Clerk, dated 
August 23, 1974, advising that six members of Council and 
Commissioner Ryan will be attending the U.B.C.M. Conference in 
Vernon from September 18 - 20, with two of the members requiring 
to be in Vernon on September 16. Council was asked to consider 
whether they wish the meeting of Council scheduled for September 
17, 1974, cancelled, or the commencement time varied. 

MOVED by Aid. Gibson, 

THAT the Council meeting of September 17, 1974, be cancelled 
and, therefore, the schedule of Council Meetings approved by Council 
on January 8, 1974, be varied accordingly. 

- CARRIED UNANIMOUSLY 


Lookout Emergency Aid Society - Grant Request . 

Council noted a letter from the Lookout Emergency Aid 
Society dated August 19, 1974, appealing a decision of Council 
not to approve a grant to the organization. 

The City Clerk advised Council that the organization has 
requested to withdraw their letter at this time. 

MOVED by Aid. Hardwick 

THAT the Lookout Emergency Aid Society's letter 
dated August 19, 1974, be withdrawn as requested. 


- CARRIED UNANIMOUSLY 
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British Columbia Amateur 

Wrestling Association - Grant Request . 

Under date of August 14, 1974, the B.C. Amateur Wrestling 
Association submitted a letter requesting a grant of $1,000 to help 
cover the cost of staging the 1975 Championships of the Association. 

MOVED by Aid. Hardwick 

THAT the letter from the British Columbia Amateur Wrestling 
Association be received, and the organization be advised of Council's 
policy in respect of such Sports grant requests. 

- CARRIED UNANIMOUSLY. 


National Youth Orchestra Association 
of Canada - Grant Request. 

Under date of August 19, 1974, the National Youth Orchestra 
Association of Canada submitted a letter requesting a grant to the 
organization equal to the rental of the Queen Elizabeth Theatre, 
($3,600 for three concerts). It was noted that Council had approved 
a similar grant request in 1973, subject to certain conditions. 

MOVED by Aid. Massey. 

THAT a grant in the amount of $3,600, equal to the rental 
of the Queen Elizabeth Theatre, be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY. 

MOVED by Aid. Linnell, 

THAT a grant equal to 50% of the rental of the Queen 
Elizabeth Theatre, based on the non-commercial rate, to the National 
Youth Orchestra Association, be approved. 

- (not put) 


Vancouver Society for Early Music 
- Grant Request. 

The Council noted a letter from the Vancouver Society for 
Early Music, dated August 14, 1974, in which the organization is 
requesting an additional grant of $2,000 to rent premises at 2715 
West 12th Avenue for the purpose of storage and rehearsal space. 
Council was advised that a grant of $2,000 had already been approved 
to this organization on April 9, 1974. 

MOVED by Aid. Hardwick 

THAT no action be taken on this grant request at this 
time and the organization be advised that Council is inclined to 
defer the request to next year when Annual Grants are again considered. 
However, if it so wishes, the organization has the right to appeal 
this decision. 

- CARRIED 


(Alderman Rankin - opposed) 


Regular Council, August 27, 1974 


105 

4 


COMMUNICATIO^JS OR PETITIONS (Cont'd ) 

8 . Vanier Park - Community Music School 

The Council noted the following letter, dated August 22, 
1974, submitted by the Mayor. 

The City owns Building 14 in Vanier Park and on November 20, 
1973 Council agreed that we should lease that building to the 
Community Music School. The Music School wishes to refurbish 
the building so it compliments the present facilities in Vanier 
Park, so it is as unobstrusive as possible, and so it can be 
developed as a Community Music Centre. 

The Music School has succeeded in obtaining $333,333.00 from 
the Provincial Government. Their private fund-raising has to 
this point come up with $125,000.00 and they hope to have 
$500,000.00 through private fund-raising by November 15, 1974. 
To the present the Federal Government has been reticent to aid 
the school. Evidently they feel they have already donated the 
land and building to the City. 

Like a swimming pool, community centre, or skating rink, the 
Community Music School in Building 14 can become a valuable 
asset to the community. 

The City should aid in financing the redevelopment of this 
valuable civic asset for a number of reasons. First, it will 
allow the disposition of Building 14 to be finally established 
and will allow us to complete Building 14' s renovations as 
soon as possible. This was very important to the people in the 
surrounding neighbourhood. Further, a contribution will allow 
the school to continue with its excellent program uninterrupted. 
Finally, if the City makes a significant contribution to the 
redevelopment of Building 14, it will give the school's fund- 
raisers extra impetus in their dealings with both the federal 
and private sectors. 

I therefore RECOMMEND that the City approve $333,333.00 toward 
the refurbishing of Building 14 and that the funds come out of 
the 1975 Supplementary Capital Budget. " 

Council also noted a letter from the National Professional 
Music Teachers' Association, opposing the proposed civic grant 
to the Community Music School. 

A further letter from the B.C. Registered Music Teachers' 
Association, dated August 24, 1974, was also before the Council, 
suggesting the matter be deferred until late September, when the 
organization can make an effective and personal representation. 

Council's attention was also drawn to a report of the 
Director of Planning contained in Department Report, dated August 
23, 1974, Building and Planning Matters, Clause 4, in which the 
matter of a Development Permit Application regarding the use of 
the building at 1170 Chestnut Street for the Music School was 
detailed . 


Cont'd. 
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Vanier Park - Community Music School (Cont'd) 

MOVED by Aid. Hardwick 

THAT the whole matter of the Community Music School project, 
including the Development Permit Application referred to in Clause 4, 
Department Report, Building and Planning Matters, dated August 23, 
1974, be referred to the Finance Committee to consider: 


(a) funding proposals; 

(b) a review through the Board of Administration 

(and the Board with the appropriate City Officials) 
to ascertain the appropriateness of design of the 
project and in terms of cost, use, in part, for 
museum storage, in what way the project can be 
considered a continuing City asset with City 
financial participation; 

(c) general policy involved. 


FURTHER THAT 

(a) the architects be requested to discuss with the 
Urban Design Panel, the objections of the Panel 
to the proposed landscaping; 

(b) the Organizations asking to appear be heard by 
the Committee and subsequently by the Council, 
if the Organizations so request. 


- CARRIED UNANIMOUSLY 


9. New Provincial Legislation Relating 
to Assessments and Taxation. 


Council noted a letter from Alderman Volrich, as the City's 
representative on the Union of British Columbia Municipalities, on 
the matter of New Provincial Legislation on Assessments and Taxation. 
The letter made general comments, present restrictions, the effects 
and future policies and concluded with the following recommendation: 

"The City of Vancouver file a brief directly with 
the Special Committee of the Legislature and that 
the brief be prepared by the Director of Finance 
in consultation with the Board of Administration 
and the Finance Committee." 


Council was advised that the Director of Finance is 
already preparing such a brief, which is expected to be on the 
Finance Committee's Agenda for consideration on Thursday, August 
29, 1974. 

The Mayor also advised that he has written to the Chairman 
of the Legislature's Special Committee, requesting the Committee to 
receive and consider the City's brief in September, which will be 
beyond the deadline for receiving briefs . 

MOVED by Aid. Volrich 

THAT the recommendation contained in Alderman Volrich 's 
letter be approved. 

- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIONS (Cont'd) 

10. Disposal of certain City-owned Lands, 

East and West of former Jericho Defence Lands . 

The Council noted a letter received from the Park Board 
dated August 22,1974, regarding the disposal of City-owned lands 
East and West of Jericho Defence Lands. 

A letter from the West Point Grey Civic Association was 
also noted, requesting permission for a delegation to appear 
before Council concerning City-owned properties in Block 130 
bounded by Trimble, Belmont, Sasamat and Hadden Streets. 

MOVED by Aid. Pendakur 

THAT this matter be deferred pending the hearing of a 
delegation from the West Point Grey Civic Association later this 
day. 

- CARRIED UNANIMOUSLY. 


11. Enforcement of Zoning By-law and Street 

and Traffic By-law in the area of the P.N.E . 

MOVED by Aid . Pendakur 

THAT the request of Mrs Phyllis Alfeld, as contained in 
her letter of August 26, 1974, to appear as a delegation later this 
day to discuss the matter of enforcement of by-laws in the P.N.E. 
area, be granted. 

- CARRIED UNANIMOUSLY 


BOARD OF ADMINISTRATION, DEPARTMENT AND OTHER REPORTS 

A. BOARD OF ADMINISTRATION 
REPORT, August 23, 1974 . 

Works & Utility Matters 
(August 23, 1974 

The Council considered this report which contains five clauses 
identified as follows : 

CI. 1: Lane South of 4 8th Avenue from Nanaimo Street to 

Clarendon Street and Lane East of Nanaimo Street 

from 4 8th Avenue to 4 9th Avenue 
CI. 2: B.N. Spur Track Across Glen Drive at Fifth Avenue 
Cl. 3: Pavement Widening on Victoria Drive at North 

Approach to 54th Avenue 
Cl. 4: Tender No. 56-74-1 - Supply of Asphalts - Liquid 

and Paving 

Cl, 5: Street Width - 1700/1800 Blocks East 15th Avenue 
The Council took action as follows : 
Clauses 1, 2, 3, 4 & 5 . 

MOVED by Aid. Bowers, 

THAT the recommendations of the Board of Administration 
contained in Clauses 2, 3 and 4, be approved, and clauses 1 and 
5 be received for information. 


- CARRIED UNANIMOUSLY 
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Board of Administration, June 19, 1970 (PROPERTIES) ... 3 

Item No. 3 cont'd 

Your Board 

RECOMMENDS that the Corporation Counsel be authorized to take what- 
ever steps are necessary to collect the rental arrears of $1,395«00. 


1+. 


Acquisition for Replotting - S.E. Sector 

Lots on the W/S Harvie Street S. of Asquith Ave. 

The Supervisor of Property and Insurance reports as follows 

"Lots 16 & 17, E3g of NE^ of SE^, D.L. 335 which are 
situated on the West Side of Harvie Street South of 
Asquith Avenue are required for replotting purposes in 
connection with the expanded program of redevelopment 
in the S.E. Sector authorized by City Council on June 
21, 1968. 


This property comprises two lots each 32.61+' x 103' in 
size and both zoned RS-1. Same are presently overgrown 
with bush and are totally lacking all services. 

Following further negotiations the representative of 
the owner agrees to accept the sum of $10,000.00 for 
both lots as of June 1, 1970. This settlement price 
is considered to be realistic and is endorsed by the 
City Solicitor. 

RECOMMENDED that the Supervisor of Property and Insurance 
be authorized to acquire the above-described property 
for the sum of $10,000.00 on the foregoing basis 
chargeable to Code #4906/260." 

Your Board 


RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 


CONSIDERATION 

5. Dick Building 

114.90 West Broadway 

The Supervisor of Property and Insurance reports as follows: 

"Lots 1 & 2, Block 351, D.L. 526 being ll|90 West Broadway 
were acquired by the City of Vancouver in I907 for 
firehall purposes. The site was not utilized for this 
purpose and in 1929, B.C. Estates were granted a 21- 
year lease (with option to renew for a further 21 
years) for the purpose of erecting and maintaining 
the existing structure. The original lease and renewal 
period terminates December 31, 1970, at which time, 
according to the terms of the lease, the building re- 
verts to the City. The present rental amounts to 
$6,600.00 per annum representing land rent and includes land 
taxes in the amount of $2, 556. 1+3 • The lessee pays 
improvement taxes direct. 

The subject property comprises two lots on the south- 
east corner of Granville and Broadway, measuring in 
total 50' X 120', zoned C-3 Commercial. The structure 


continued . . . / l\. 
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BOARD OF ADMINISTRATION, DEPARTMENT AND OTHER REPORTS (Cont'd) 

Capital Budget: Policy . 

When considering Clause 3, Board of Administration report. 
Works and Utility Matters, dated August 23, 1974, Commissioner Ryan 
advised of the policy of Council, approved in 1966, which gives the 
Board of Administration authorization to approve amounts up to 
$5,000 under the Capital Budget. Because of inflation, it was 
suggested that Council may wish to extend the authority up to an 
amount of $10,000. 

MOVED by Aid . Bowers 

THAT the Council policy of May 17,1966, in respect to 
the Board of Administration being authorized to approve Capital 
Budget items up to an amount of $5,000 be changed to cover an 
amount up to $10,000. 

- CARRIED UNANIMOUSLY 


Building and Planning Matters 
(August 23, 1974) 

Illegal Accommodation - Hardship 

Mr. Piara Singh Sandhu 

875 West 63rd Avenue. (Clause 1 ) 

MOVED by Aid. Bowers 

THAT the Hardship Application from Mr. Piara Singh Sandhu 
be granted for a further period of six months. 

- CARRIED 

(Mayor Phillips - opposed) 


Fire and Traffic Matters 
(August 23 , 1974) 

Taxi Industry - Fare Increases 
(Clause 1) 

MOVED by Aid. Hardwick 

THAT the recorranendation of the Board of Administration 
contained in this report be approved and the Vehicles for Hire 
Board be requested to report back to the next meeting of Council. 

- CARRIED UNANIMOUSLY 


Finance Matters 
(August 23, 1974) 

The Council considered this report which contains six clauses 
identified as follows: 


CI. 1: 


CI, 
CI, 
CI, 
CI, 
CI, 


Quarterly Review of Revenues and Expenditures as 
at June 30, 1974 

Investment Matters (Various Funds) June, 1974 
Establishment of an Evening Key Punch Shift 
New Position - Junior Fire Alarm Operator-Helper 
Retaining of Outside Lawyers 

Pacific National Exhibition - 1974 Operating and 
Capital Budgets 


The Council took action as follows: 
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BOARD OF ADMINISTRATION, DEPARTMENT AND OTHER REPORTS (Cont'd) 

Finance Matters 

August 23, 1974 . (Cont'd) 

Clauses 1-5 . 

MOVED by Aid . Pendakur 

THAT the recommendations of the Board of Administration 
contained in Clauses 1, 2, 3, 4, and 5 of this report, be approved. 

- CARRIED UNANIMOUSLY 

Pacific National Exhibition - 1974 
Operating and Capital Budgets. (Clause 6 ) 

MOVED by Aid. Pendakur 

THAT the 1974 Capital Budget for the Pacific National 
Exhibition, as detailed in the Board of Administration Report, be 
approved and the 1974 Operating Budget for the Pacific National 
Exhibition be received for information. 

- CARRIED UNANIMOUSLY 


Personnel Matters 
(August 23, 1974) 

The Council considered this report which contains two clauses 
identified as follows : 

CI. 1: Personnel Regulation #220 - Vancouver Employees' 

Savings Plan 
CI. 2: Employee Handbook 

The Council took action as follows : 

MOVED by Aid . Pendakur 

THAT the recommendations of the Board of Administration 
contained in Clauses 1 and 2 of this report, be approved. 

- CARRIED UNANIMOUSLY 


Property Matters 
(August 23, 1974) 

The Council considered this report which contains three 
clauses identified as follows : 

CI. 1: Partial Exchange of Portion of City-owned - N/E 

Corner Highway 401 and 1st Avenue for 1249 Boundary 
Road 

CI. 2: Demolitions 

CI. 3: Disposal of Portions of Streets and Lanes 
The Council took action as follows: 
Clauses 1 , 2 & 3 . 

MOVED by Aid. Harcourt 

THAT the recommendations of the Board of Administration 
contained in Clauses 1 and 3 of this report be approved, and Clause 
2 be received for information. 

- CARRIED 

(Aid. Bowers and Pendakur - opposed clause 3) 
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BOARD OF ADMINISTRATION, DEPARTMENT AND OTHER REPORTS (Cont ' d ) 

DEPARTMENT GENERAL 
REPORT, August 2 7,1974 . 

Works & Utility Matters 

(August 23, 1974) ( 

The Council considered this report which contains three 
clauses identified as follows: 

Cl . 1: Shinerama '74 For Cystic Fibrosis 
CI. 2: Proposed Foot Race in the West End 
Cl. 3: Recycling Pilot Projects 

The Council took action as follows : 

Shinerama '74 for Cystic Fibrosis . (Clause 1) 

MOVED by Aid. Gibson 

THAT permission be granted to the Student Association of 
the British Columbia Institute of Technology to place shoe shine 
boxes on City street allowance, and to hold a shoe shine day in 
Vancouver on September 13, 1974, permission be subject to the 
following conditions: 

i. Provision of adequate insurance coverage satisfactory to 
the Director of Legal Services indemnifying the City 
against all possible claims which may result from the 
Shinerama . 

ii. That six foot clearance in the downtown area, and four foot 
clearance in the residential areas, be available for free 
movement of pedestrians along the sidewalks. 

- CARRIED UNANIMOUSLY 

Proposed Foot Race in the West End. (Clause 2) 

Council was advised that the proposed Foot Race in the 
West End will not now take place, and the organizer, Mr. J. Brennan 
has requested that the matter be withdrawn.' 

MOVED by Aid. Gibson, 

THAT, as requested, this Clause be withdrawn. 

- CARRIED UNANIMOUSLY 

Recycling Pilot Projects . (Clause 3) 

In considering this Clause, Mr. Boyes, Assistant City 
Engineer, Planning and Control Division, gave a detailed explanation 
of the report with the aid of a map giving the legend of the various 
re-cycling projects. 

MOVED by Aid. Bowers 

THAT the weekly pilot recycling prograip be continued until 
February, 1975, at an estimated net cost of $32,000, during which 
period there would be experimental modifications to a limited 
number of our present vehicles and the recycling suitability of 
alternate type of vehicles would be investigated. The results 
of the program and feasibility of any new vehicles to be reported 
on, along with the results of the Recycling Depot, in March 1975. 

FURTHER THAT the City Engineer approach the Federal and 
Provincial Governments in an endeavour to have these Governments 
assist financially in respect of this project. 

- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION, DEPARTMENT AND OTHER REPORTS (Cont'd) 

Building & Planning Matters •* 
(August 23, 1974) 

The Council considered this report which contains six clauses 
identified as follows: 

CI. 1: Development Permit Application No. 67174 

2 97 Kingsway 
Cl. 2: Development Permit Application No. 67174 

3401 East Hastings Street 
Cl. 3: Ray-Cam Proposal - Disposal of Site 
Cl . 4: Development Permit Application No. 66706 

1170 Chestnut Street 
Cl. 5: Demolition of Buildings - 601 - 619, 623 - 627 

Howe Street, and 832, 840 Dunsmuir Street 
Cl. 6: Downtown Vancouver Study - Distribution of 

Portion of the Draft for use Public Discussion 

P; ■ 

The Council took action as follows: 
Clauses 1 - 3 . 


MOVED by Aid. Hardwick 

THAT the recommendations of the Director of Planning and 
the Deputy Director of Planning, contained in Clauses 1, 2 and 3 of 
this report, be approved. 

- CARRIED UNANIMOUSLY 


Development Permit Application No. 66706, 
1170 Chestnut Street. (Clause 4) 


For Council action on this Clause, see Page 5. 
Demolition of Buildings, 

601 - 619, 62 3 - 62 7 Howe Street, /| 
and 832, 840 Dunsmuir Street (Clause 5 ^ 

MOVED by Aid. Hardwick 

THAT this Clause be deferred pending the hearing of a 
delegation from Mr. Thomas A. Dohm, Q.C., as requested, and 
arrangements be left with the City Clerk. 


- CARRIED UNANIMOUSLY 

Downtown Vancouver Study - Distribution 
of Portion of the Draft for use in 
Public Discussion. (Clause 6) 

MOVED by Aid. Hardwick 

THAT this whole matter be referred to the Civic Development 
Committee for consideration and report to CQuncil . 

" - CARRIED UNANIMOUSLY 


Licenses and Claims Matters 
August 23, 1974. 

S.M. Anderson, Claim No. 14414 
re Car Accident. (Clause 1) 

MOVED by Aid. Harcourt 

THAT the recommendation of the Director of Legal Services 
contained in this report, be approved. 

- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION, DEPARTMENT AND OTHER REPORTS (Cont'd) 

C. Policy Planning - 

Management Advisory Committee . 

Council considered the following Board of Administration 
Report, dated August 19, 1974. 


" City Council, at its meeting of July 9, 1974, received a communica- 
tion from the Mayor, stating: 

"I believe the Council must make policy decisions in the 
following areas: 

1. policy Planning; 

2. Local area planning; 

3. Development Permit Application procedure; 

4. Long-range planning; 

5. Staffing." 

Under "policy planning," the Mayor stated: 

"The advisory function, formerly held by the Technical 
Planning Board, I believe could best be done by a much 
smaller management advisory committee, headed by the 
City Commissioner and consisting of five or six senior 
department heads...! recommend that this general approach 
be endorsed, and the Commissioner report back to Council 
with the administrative arrangements." 

This proposal was referred to the Board of Administration for report. 

I have examined the present civic organization, and the administra- 
tive and communication procedures now in use by City ^^ouncil, civic 
departments and related Boards. I have also assessed the proposal 
in light of previous experience in the City organization and the 
development of municipal government elsewhere in Canada. 

My proposals and recommendation are set out below. 

The City organization consists of the Board of Administration and 
eleven departments, namely: 

City Clerk, Engineering, Finance, Fire, Health, Law, 
Permits and Licenses, Personnel, Planning, Q. E. Theatre, 
and Social Planning. 

Associated with the City organization are the following: 

Board of Parks and Recreation; 
Library Board; 
Police Commission; 
G.V.R.D.; 

Museum and Planetarium Association; 
Art Gallery Association; 
Pacific National Exhibition; 
and the Vancouver School Board. 

Vhile the School Board is a more independent body in many respects 
than the others named above, nevertheless, there are a number of 
administrative matters 6f common interest (such as, land use and 
location of schools, purchasing policies, employee relations and 
taxation) . 

The Board of Administration, on a number of previous occasions, has 
organized department heads' meetings on a regular basis, for 
discussion of matters of general interest. Over a period, auch 
meetings have petered out as the department heads found themselves 
more fully occupied with specific problems in their own depart- 
ments and fould not spare time for meetings of a general nature, or 
which were attempting to deal with matters not related to their 
specific interests. 

As an alternative, the Board of Administration has, as the necessity 
arose, called together specific department heads and officials of 
other Boards to deal with matters of common interest, and it is my 
experience that such an arrangement has proven to be the most ex- 
peditious and satisfactory manner in which to resolve the particular 
problem which had arisen. 


Cont'd. 
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BOARD OF ADMINISTRA.TION, DEPARTMENT AND OTHER REPORTS (Cont'd) 
Policy Planning - Management Advisory Committee . (Cont'd) 

Advice and resolution of problems are most frequently required in 
the areas of common interest and responsibility of the City Engineer, 
the Director of Planning, the Director of Finance, the Director of 
Legal Services, and the Director of Social Planning. 

I propose to form a management committee composed of these officials. 
Any of these officials may propose agenda items. The agend.a will 
indicate the members of the committee required to attend the 
meeting; the other members may or may not attend, as they choose. 
Such an arrangement would provide for maximum input without making 
unnecessary demands on the time and energies of officials not 
directly concerned with specific items. 

Other department heads and officials of the civic Boards listed 
above may also propose items for the agenda, and where any item 
should concern such departments or Boards, they will be requested 
to attend the meeting of the committee. 

The function of the Advisory Committee will be to advise the 
Board of Administration on policy and other matters, for recommenda- 
tion and report to Council. Such matters would include: the capital 
expenditure programmes; intergovernmental matters; funding arrange- 
ments, including regional transportation; Harbours Board matters; 
major real estate developments; and special planning items, such as 
local area planning programmes. Tlie Advisory Committee could also 
be called upon to establish guidelines for the annual revenue budget, 
and to prepare proposals for labour negotiations, now conducted on 
a regional basis. 

A definite time and date will be established for meetings of the 
committee (say, 2:00 p.m., on the second and fourth Wednesdays of 
each month). Any special items arising would, of course, give 
rise to need for calling a special meeting. 

If Council concurs with the foregoing proposal, your Board 
RECOMMENDS that the Technical Planning Board be abolislied, and the 
Director of Planning deal with all zoning and development permit 
matters, in accordance with the recent change in Charter Amendments 
and Council action of November 6, 1973. The Board of Administration to 
report back to Council on steps necessary to implement this recommenda- 
tion . " 

MOVED by Aid . Hardwick 

THAT the proposal and recommendation of the Board of 
Administration contained in the foregoing report, be approved. 

- CARRIED UNANIMOUSLY 

Change of Title - Commissioner Ryan . 

During consideration of the Board of Administration report 
of August 19, 1974, regarding Management Advisory Committee, the 
Council discussed the change of title of Mr. Ryan's position and 
it was 

MOVED by Aid. Bowers 

THAT the title of 'Commissioner - Board of Administration' 
be changed to 'City Manager', and the Director of Legal Services 
bring in the necessary amendments to the Board of Administration 
By— law . 

- CARRIED UNANIMOUSLY 


The Council recessed at approximately 
10.45 a.m. and, after an 'In Camera' 
meeting in the Mayor's Office, reconvened 
in Open Council at 2.00p.m. 


Regular Council, August 27, 1974 


13 


The Council reconvened at approximately 2:00 p.m., in the 
Council Chamber with Deputy Mayor Alderman Linnell in the Chair 
and the following members present: 

PRESENT : Deputy Mayor Alderman Linnell 

Aldermen Bowers, Gibson, Harcourt, Hardwick, 
Massey, Pendakur, Rankin and 
Volrich 


ABSENT : Mayor Phillips 

Alderman Marzari 


ACKNOWLEDGEMENT 

The Deputy Mayor acknowledged the presence in the Council 
Chamber of ten young people from the Y.M.C.A. under the direction 
of Mr. Cochrane. 


DELEGATIONS & UNFINISHED BUSINESS 


University Endowment Lands 

Council on August 13, 1974, agreed to hear a delegation from 
the Endowment Lands Regional Park Committee with respect to 
development of the University Endowment Lands. 

Mr. Tom Hethrington addressed the Council and filed a brief 
requesting Council authorize the Park Board to assess the long 
term community benefits of major park development on the lands as 
opposed to the Provincial Government plan for high density housing 
over approximately 3/4 of the area. 

Reference was made to the following motion which was passed 
by Council on February 5, 1974, with respect to this matter: 

"THAT WHEREAS 

a) The University Endowment Lands were originally set 
aside by the Provincial Government as an endowment 
for the University of British Columbia and any 
development of the said lands should be designed 
to advance the interests of the University and, 
at the same time, to be consistent with the interests 
of the City of Vancouver 


b) It is important that the City of Vancouver, the 
University Community and the Greater Vancouver 
Regional District be involved with the Provincial 
Government in planning any development for the 
area and that certain guidelines for development 
be agreed upon from the outset 


THEREFORE BE IT RESOLVED that the City of Vancouver urge the 
Provincial Government to consult with the City of Vancouver, 
the University community and the Greater Vancouver Regional 
District as to the development of the University £ndovniient 
Lanas and to accept the following statements of policy in the 
development of the said lands : 


1) the major part of the area should be preserved in a 
natural state, open to public, university, and 
educational use, and in such a way as to preserve 
the natural environmental qualities of the area, 
and set aside in perpetuity for such purposes 

2) the remainder of the area should be developed for 
university-oriented residential and commercial 
uses, including such clean technological uses as 
may serve the interests of the university 


3) a study should be commissioned within the terms of 
the foregoing guidelines to determine what areas 
would be best suited to the uses mentioned and what 
areas should be preserved in a natural state in the 
light of ecological and other considerations 

cont ' d . . . . 
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DELEGATIONS AND UNFINISHED BUSINESS (cont'd) 

University Endowment Lands 
(continued) 

4) before any development plan is decided upon public 
hearings should be sponsored under the joint auspices 
of the Provincial Government and the City of 
Vancouver, to invite submissions from interested 
groups and the general public 

5) a special agency should be established to carry out 
the development of the lands with representation 
from the Provincial Government, the City of Vancouver 
and the University community 

6) any lands allocated to housing or commercial development 
should be made available only on a lease basis. 

- CARRIED UNANIMOUSLY." 

MOVED by Aid. Gibson, 

THAT a Joint Committee of Council and the Vancouver Park Board 
be appointed and seek a meeting with the appropriate Provincial 
Cabinet Minister on this matter; 

FURTHER THAT a motion be carried forward by our representatives 
on the G.V.R.D. at its meeting August 28, 1974, to urge such a 
meeting and to consider additional representation on behalf of the 
G.V.R.D. at such meeting, with the City of Vancouver's resolution 
of February 5, 1974, forming a basis for discussion. 

- CARRIED UNANIMOUSLY 

East Hotel, 445 Gore Avenue 

As agreed to earlier this day. Council heard a delegation from 
Mr. Bruce Eriksen, President of the Downtown Eastside Residents 
Association, on behalf of the residents of the East Hotel. 

Council noted a communication from Mr. Eriksen dated August 20, 
1974, on this matter requesting that Council retain the East Hotel 
as residential accommodation and as an historical building. 

Council considered Clause 3 of the report dated August 14, 1974, 
from Alderman Harcourt, Chairman and Alderman Volrich, Member, of the 
Standing Committee on Housing. This Clause concluded with the 
following resolutions: 

"A. THAT the Social Planning Department be instructed to 
communicate to the tenants of the East Hotel that if 
they wish to relocate the Social Planning Department 
would find alternate accommodation for them. 

B. THAT the Social Planning Department report back on 
relocations required as a result of closures of other 
hotels in the Downtown Eastside area of the City of 
Vancouver . 

C. THAT the Social Planning Department report back with 
recommendations on extra financial and staffing assis- 
tance which would be required to establish presence in 
the Downtown Eastside area in order to relocate tenants 
when required." 

MOVED by Aid. Harcourt, 

THAT the foregoing resolutions be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Rankin, 

THAT the East Hotel be retained as a residential hotel. 

- LOST 

(Aldermen Bowers, Harcourt, Massey, Pendakur and Volrich 
opposed) 

cont ' d . . . . 
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East Hotel, 445 Gore Avenue 
(continued) 

MOVED by Aid. Rankin, 

THAT the City lay charges on a daily basis against the owners 
of the East Hotel when relevant City By-laws are violated, 

- CARRIED UNANIMOUSLY 

MOVED by Aid, Rankin, 

THAT the City make it clear that it is not taking any action 
to relocate the tenants from the East Hotel except when requested 
to do so voluntarily by any of these tenants, 

- CARRIED UNANIMOUSLY 


During consideration of the foregoing item, the Council 
observed a short recess. 


Fire By-law Upgrading 
Requirements 

As agreed to earlier this day. Council heard the following 
delegations with respect to Fire By-law upgrading requirements: 

(a) Mr, R, Gibson representing the B,C, Rental Housing 
Council addressed the Council and filed a brief 
outlining the practical difficulties of the Fire 
By-law upgrading proposals and the cost impact on 
members of the B,C, Rental Housing Council and their 
tenants. This brief also put forward suggestions re 
retention of certain equipment and investigation of new 
technological improvements, 

(b) Mr, Bruce Eriksen representing D,E,R.A, spoke in support 
of enforcement of the Fire By-law, 

(c) Mr, Quon H, Wong representing the Vancouver Rooms and 
Apartment Owners ' Association made a plea for relaxation 
of the Fire By-law upgrading requirements particularly 
with respect to sprinklers because of the economic 
hardship which would be imposed on members of his 
Association if the required upgrading were undertaken, 

MOVED by Aid, Hardwick, 
THAT 

(a) the representations of the delegations be received and 
referred to the appropriate officials for comments to 
the Standing Committee on Housing; 

(b) the Standing Committee on Housing consider the question 
of timetabling and priorities for implementation of the 
Fire By-law outside the core area; 

(c) the Standing Committee on Housing meet with the delegations 
appearing this day to discuss with them their specific 
recommendations ; 

(d) the Committee consider new technological advances, 

- CARRIED 

(Alderman Rankin opposed) 

MOVED by Aid, Bowers, 

THAT Council request the Provincial Rentalsman, when considering 
rent increases, to take into account the cost to owners and operators 
of rooming houses and apartments of meeting all applicable City 
By-laws , 

- CARRIED 


(Alderman Rankin opposed) 
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DELEGATIONS AND COMMUNICATIONS (cont'd) 

Proposed Sale of City-Owned Lands 
in the Jericho/Locarno Area 


As agreed to earlier this day, Council heard a delegation from 
Mr. Frew and Mrs. Piggott on behalf of the West Point Grey Civic 
Association. The delegation filed a brief and requested Council 
to retain, as park. City-owned lands being Lots 12, 13, 18 and 19, 
Block 130, D.L. 540 bounded by Trimble, Belmont, Sasamat and 
Hadden Streets and in addition, to acquire the balance of the property 
in this block for park purposes. 

Reference was made to the resolution of Council 'In Camera' of 
July 9, 1974, that there be consultation with the Park Board with 
respect to maintaining these lots as part of the park system. Council 
also noted the following letter from the Park Board dated August 22, 
1974 : 

"Uie following is an excerpt from the minutes of the last 
meeting of the Board held on August 19, 1974: 

. . . 'DISPOSAL OF CITY avmo LANDS EAST AND WEST OF PORT-ER 
JEFJQiO DEFENCE LANDS, TO PROVIDE FUNDING FOR JERIQiO 
PARK DEVELOPMENT 


'Board irrsnbers revie^\?ed a report dated August 15, 1974, 
prepared by tlie Director of Planning (, Develoranent and 
Board of Adirini strati on report dated June 11, 1974, 
which suggested disposal of Cit/ and park lands to 
provide substanticil funds for Park Board's developnent 
of the fbnner Jeridio Defence Lands. 

'After discussion, it was regularly moved and seconded, 

'RESOLVED: That the Board agree that the City 
dispose of City a^n:led Lot 4, Block 
133 in Area 3, and Lots 1-4 and 
7-10 in Axea 4 except for further 
consideration of retention for parking 
purposes of Lots 4 and 7; and tliat 
the City consider the possible 
closure of Triirt^le Street at N.W. 
Marine Drive and tlie possibility of 
a pedestrian easement through Lot 
4 in Area 3. 

- Carried. 


'It was regularly mcved and seconded, 

'FESQLVED: That tiie Board agree to sale of Park 
Board and City owned lands in Area 1 
(Blocks 129 and 130) except for lots 
12, 13, 13 and 19 in Block 130 to be 
retained for park purposes for the present, 
on the understanding that funds generated 
as suggested in the Board of Administration 
report be put towards develqpitient of 
Jericho Defence Lands. 

- Carried."... 

MOVED by Aid. Harcourt, 

THAT the representation by the delegation be received. 

(amended) 

MOVED by Aid. Hardwick in amendment, 

THAT the representation by the delegation be received and that 
Lots 12, 13, 18 and 19, Block 130, D.L. 540, be retained for park 
purposes . 

- CARRIED 

(Aldermen Bowers and Harcourt opposed) 

cont ' d . . . . 
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Board of Administration, June 19, 1970 .... (PROPERTIES) . . . . L\. 

Item No. 5 cont'd 

consists of a three-storey reinforced concrete and brick 
office building with retail stores on the ground floor. 
Save for two of the store areas there has been little 
or no modernization carried out on the building, but 
the general maintenance is adequate. There is a part 
basement area which houses the oil-fired hot water 
furnace with semi-automatic controls. As the structure 
covers the entire site there is no provision for off- 
street parking. All existing fixtures and equipment 
are satisfactory, but some modernization is desirable. 

As mentioned above the total property reverts to the 
City on December 31j 1970, and in view of this an 
investigation was made into the most satisfactory dis- 
position of the premises. This investigation considered 

(a) the possible sale, 

(b) continuation of a ground or net lease, 

(c) the City through the Property and Insurance Office, 
to take over the direct management of these 
premises . 

By letter dated May 11, 1970, the Director of Planning 
has advised that ' while there is no definite civic 
use contemplated for this property in the immediate 
future, it would seem imprudent to dispose of the 
property. ' The reasons given by the Director of Planning 
for the retention of this site are 

(i) The strategic location (intersection of Broadway 
and Granville) in connection with the Regional 
Study of Rapid Transit, and 

(ii) As the site in itself is too small for a new 

consequential building it would be to the City's 
advantage to retain ownership pending more 
definite development in the area. 

There now appears to be two courses open to the City: 

(A) With no specific Civic use for the property it 
would be possible to sell at this time, and make 
the funds available for the City's Capital 
Programme . 

(Estimated Market Value - $250,000.00) 

(B) Retain the property for a period of, say, 10 years, 
and the City take over the direct management of 
the premises, (the indication is that the City 
will realize a net return after taxes and expenses 
of approximately 10^ on a capital value estimated 
at $250,000.00)." 

Your Board submits the matter to Council for CONSIDERATION. 

DELEGATION REQUESTS: (A) PEMBERTON REALTY CORPORATION LTD. 

(B) SOLICITOR FOR PITMAN BUSINESS COLLEGE 
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DELEGATIONS AND COMMUNICATIONS (cont'd) 

Proposed Sale of City-Owned Lands in the 
Jericho/Locarno Area (continued) 


MOVED by Aid. Rankin in amendment 
to the amendment, 
THAT the City-owned lands in Block 130 be retained for park 
purposes and the cost of the maintenance of these lots and any 
costs relating to acquisition of other property in this Block be 
allocated from the funds designated for development of the Jericho 
lands . 

- LOST 

(Aldermen Bowers, Gibson, Harcourt, Hardwick, Massey, Pendakur, 
Volrich and Deputy Mayor Alderman Linnell opposed) 

The motion of Alderman Harcourt as amended by Alderman Hardwick 
and reading as follows was put and CARRIED UNANIMOUSLY: 

"THAT the representation by the delegation be received and that 
Lots 12, 13, 18 and 19, Block 130, D.L. 540, be retained for 
park purposes . " 

MOVED by Aid. Hardwick, 

THAT the communication from the Park Board dated August 22, 1974, 
be received for information. 

- CARRIED UNANIMOUSLY 


P.N.E. Parking 

As agreed to earlier this day. Council heard a delegation from 
Mrs. Phyllis Alfeld on parking in the vicinity of the P.N.E. Mrs. 
Alfeld addressed the Council and urged immediate enforcement of the 
Street and Traffic By-law and requested Council to instruct the 
Director of Permits and Licenses to immediately close down all 
illegal parking lots in the vicinity of the P.N.E. 

In this regard Council noted Clause 4 of the report of the 
Standing Committee on Community Development dated August 15, 1974, 
on this matter which contained the following recommendation: 

"THAT there be no relaxation of the Parking By-law in the 
area adjacent to the P.N.E. during the Exhibition." 

MOVED by Aid. Volrich, 

THAT the above recommendation of the Standing Committee on 
Community Development be approved. 

(amended) 

MOVED by Aid. Rankin, 

THAT Council reaffirm enforcement of the Street and Traffic 
By-law and the Police Department be so instructed. 

(not put) 


MOVED by Aid. Hardwick in amendment, 

THAT the following words be added after the motion: 

"effective September 3, 1974." 

- CARRIED 

(Aldermen Harcourt and Rankin opposed) 

The motion as amended by Alderman Hardwick and reading as 
follows was put and CARRIED: 

"THAT the above recommendation of the Standing Committee on 
Community Development be approved effective September 3, 
1974 . " 


(Aldermen Harcourt and Rankin opposed) 
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BOARD OF ADMINISTRATION, DEPARTMENT AND OTHER REPORTS (Cont'd) 

Housing Registry and Relocation Service . 

Council considered the following Board of Administration 
report, dated August 23, 1974: 

"Vancouver City Council on June 25, 1974 passed the following 
motion when dealing with the Standing Committee on Housing re- 
port dated June 11, 1974, This motion read in part: 

"That the matter of relocation, housing registry 
and computer time be referred to the Board of Ad- 
ministration for report". 


BACKGROUND 

Discussions on this topic have been going on for some time. 

In order to provide a common base for presenting this issue the 

following definitions are required: 

Housing registry - listing of available accommodations categor- 
ized by area, type, cost etc. Registry would 
also include listings of legal suites. 

"People" registry - listing of applicants grouped by family size, 

desired neighbourhood, services required, 
etc . 

Computer system - automated system for sorting, categorizing 

and storing information required in both the 
above registries. 

Relocation service - a transportation service oriented to those 

who find it difficult to reach units avail- 
able for inspection. This would include 
senior citizens, handicapped people and 
families without cars. 

The above functions and services have been recommended in staff 
reports, briefs and presentations to Council. The Social Ser- 
vices Committee, the Housing Committee and the Community Devel- 
opment Committee have also indicated support for one or more 
of the above functions . 

A report from the Director of Social Planning was submitted to 
the Standing Committee on Housing outlining a proposal to acquire 
a private housing registry. This report was presented to Coun- 
cil June 25th and was referred to the Board of Administration 
for review. 

Your Board has had discussions and has held meetings with var- 
ious departments including Finance, Data Processing, Permits and 
Licenses and Social Planning. These discussions focused on me- 
thods of funding and oper'ating a registry and relocation service 
and also examined the proposal to purchase "Timesavers " . The 
following notes refer: 


FUNDING 

Sources of funding for registry and relocation services are 
as follows: 

Federal government, although not interested in active parti- 
cipation, may fund the research or the establishment 
of such a program under provisions contained in the National 
Housing Act (Part V) or under the Canada Assistance Program. 

—The Minister of Housing recently announced that annual grants 
are now available through his department to fund housing re- 
gistries. These grants of up to 15 cents per capita will be 
availably to such services operated by a regional district, 
municipality or non-profit society. The per capita grants 
would be subject to a municipality contributing up to 50 per 
cent of the Provincial grant. 


- The Greater Vancouver Regional District, Housing and Planning 
Departments have discussed a housing registry in the past. 
The Regional District has recently received amendments to their 
"Letters Patent" which permit the establishment of regional, 
non-profit housing corporation. Such a corporation may well 
satisfy the provincial criteria concerning iuanagement by 
non-profit organization. 
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BOARD OF ADMINISTRATION. DEPARTMENT AND OTHER REPORTS (Cont ' d ) 

Housing Registry and 
Relocation Service. (Cont'd ) 

OPERATION 

Operation of a registry and relocation service could be under- 
taken at one of three different levels: 

1. City of Vancouver 

2. Greater Vancouver Regional District Non-Prof it Housing 
Corporation 

3. Non-profit Society (eg. Y.W.C.A., Vancouver Rental Aid, etc.) 

All three alternatives would be eligible for the Provincial fund- 
ing outlined previously. 


TIMESAVERS PROPOSAL 

In reviewing the proposal to acquire this agency it was initially 
agreed by staff that purchase of Timesavers had several disadvan- 
tages. These included: 

- an inflated value for basic computer services 

- a committment to high ongoing operating costs (estimated 
at a total of $121,860 per annum) 

- the Provincial government's refusal to cost-share the en- 
deavour if it was owned or operated by the City. 

The principal advantage appeared to be the fact that acquiring 
Timesavers would provide an 'instant registry". Staff, computer 
leases and office leases were included in the purchase price. 
No set-up time would be required and the service would be func- 
tional immediately. 

On review of this proposal the situation has changed somewhat: 

- the asking price for purchase of Timesavers has been re- 
duced from $48,000 to $28,000 and 

- the Provincial government through the Department of Hous- 
ing will fund a registry owned or operated by the City. 

In view of the foregoing, your Board is of the opinion that an 
analysis be made of the most recent offer. This analysis is to 
be carried out by the Planning Department and the Social Plan- 
ning Department in conjunction with representatives from the 
Department of Housing and any other agency staff feel should 
be involved. 


Y.W.C.A. AND VANCOUVER RENTAL AID HOUSING 
RELOCATION PROPOSALS 


Council, at its regular meeting, April 2, 1974 adopted the following 
motion: 

"That the YWCA be given a grant of $40,000.00 (as per 
budget attached in Appendix I of Social Planning De- 
partment report on YWCA & Vancouver Rental Aid Hous- 
ing Relocation Proposals dated March 11, 1974) to de- 
velop and expand their present housing registry and 
relocation services over the next twelve months. 

Further that the YWCA grant be conditional on agree- 
ment from them to: 

(a) extend service priorities to senior citizens, 
handicapped persons, families on low and 
fixed incomes, and persons in emergency sit- 
uations . 

(b) through Rental Aid, make all housing list- 
ings and related services available to the 
various local housing registries in City 
Information Centres. 

(That this grant also be conditional upon 
appropriate sharing arrangements with the 
Provincial Government as suggested in Ap- 
pendix II of the Social Planning Department 
report on YWCA & Vancouver Rental Aid Hous- 
ing Relocation Proposals dated March 11, 
1974) 
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Housing Registry and 
Relocation Service (Cont'd ) 


It was also moved: 

"That the grant recommendation of $33,310.00 to the 
Vancouver Rental Aid as contained in this clause, 
together with the recommended conditions set out 
therein, be approved. 

-CARRIED BY THE REQUIRED 
MAJORITY 


Both these grants were for a twelve month period and were subject 
to a 'cost sharing' agreement with the Provincial Government. 
The Province did not support either request pending clarifica- 
tion of a general housing registry policy. 

In view of the recently announced Provincial policy. Council 
may wish to reaffirm the motion of April 2, 1974 and ask that 
the Provincial Government make available funds to assist these 
two organizations until March 31, 1975. These funds could be 
pro-rated to cover the period from September 1, 1974 through to 
March 31, 1975. 

YWCA pro-rated grant 

(period from Sept. 1/74-Mar. 31/75) $23,331 
City share 

(based on new Provincial Government 

program) $ 7,777 


Vancouver Rental Aid 

(period from Sept. 1/74-Mar. 31/75) $19,425 
City Share $ 6,475 

It is anticipated that the study on registries and relocation ser- 
vices would be completed by March, 1975 and Council would then be 
in a position to determine whether to continue to support the 
YWCA and Vancouver Rental Aid. 


SUMMARY 

Housing is a fundamental regional problem. Solutions therefore, 
should be oriented in a regional perspective. In studying the 
feasibility of a housing registry and relocation service City 
staff should work closely with Regional and Provincial officials 
as well as representatives from registries now in operation. 


RECOMMEND ATI ONS 

Your Board RECOMMENDS: 

1. that the Planning Department and Social Planning 
Department together with representatives from the 
Regional District, the Provincial Government and 
related non-profit agencies meet and determine 
the most appropriate method of developing a reg- 
istry and relocation service. This study to be 
co-ordinated by the Social Planning Department 
and to include an investigation of the most re- 
cent Timesavers proposal. 

On completion of the report the Planning Depart- 
ment and Social Planning Department report back 
to Council through the Board of Administration 
and the Housing Committee. 


Cont ' d 
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BOARD OF ADMINISTRATION. DEPARTMENT AND OTHER REPORTS ( Cont ' d ) 

Housing Registry and 
Relocation Service (Cont'd) 

CONSIDERATION 

Your Board submits for CONSIDERATION: 

That Council amend the motion of April 2, 1974 to read as follows: 

1. that the YWCA be given a grant of $23,331 to 
develop and expand their present housing reg- 
istry over the next seven months. 

That Council amend the motion of April 2, 1974 to read as follows: 

2. that Vancouver Rental Aid be given a grant of 
$19,425 to develop and expand their programs 
of placing VOP volunteers in local Information 
Centers and in providing co-ordination of such 
local services over the next seven months. 

Further, that these two grants be conditional 
on the clauses adopted by Council April 2, 1974 
when first considering these two grants and 
also that these two grants be subject to ap- 
propriate cost-sharing arrangements with the 
Provincial Government as suggested in the 
'Funding' section of this report. 

MOVED by Aid. Rankin 

THAT the recommendation of the Board of Administration 
contained in the foregoing report, be approved; 

AND FURTHER THAT in respect to the Council resolution of 
April 2, 1974, as quoted in the Board Report, the Director of 
Finance be instructed to advance the City's share of the grant, 
based on the Government's recently announced policy for sharing. 

- CARRIED UNANIMOUSLY 


Proposed Broad Liability Insurance Coverage . 

Under date of August 20, 1974, the Board of Administration 
submitted a joint report from the Director of Finance, Director of 
Legal Services and the Supervisor of Property and Insurance, 
concerning the Proposed Broad Liability Insurance Coverage. The 
report outlined the history of the topic. Guidelines, Comparison 
of Brokers' Proposals, Summary and Conclusions and Comparison of 
Present and Proposed Insurance. The Civic officials concluded 
with the following recommendations which were endorsed by the 
Board of Administration. 

(a) That in order for the City to obtain as broad Catastrophe 
Liability Insurance as possible the proposal of Reed Shaw 
Stenhouse be accepted for a three-year term at a cost of 
$43,569. per annum. 

(b) That the present coverages with Macaulay Nicolls Maitland 
be cancelled pertaining to general liability, malpractice 
for the Health Department and Engineers and Architects' 
Errors and Omissions. 

(c) That Reed Shaw Stenhouse be requested to endeavour to 
obtain additional coverage for Engineers and Architects 
to increase limits to 20 million dollars and that the 
cost be added to recommendation (a) if not excessive. 

(d) That the final form of the policies be subject to 
approval of the Director of Finance and the Director 
of Legal Services." 


Cont'd. 
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Proposed Broad Liability Insurance Coverage . (Cont'd) 

MOVED by Aid .Rankin 

THAT the recommendations as contained in the foregoing 
report of the Board of Administration, dated August 20, 1974, be 
approved . 

- CARRIED UNANIMOUSLY 

(Copy of the Board of Administration 
Report is on file in the City Clerk's Office.) 


Report of the Standing Committee on 
Waterfront and Environment, (August 8,1974) 

The Council considered this report of the Committee which 
contains three clauses identified as follows : 

CI. 1: End of Main Street and Adjoining Foreshore 
CI. 2: North Eraser Harbour Commission 
CI. 3: Development Permit Application No. 67608 - 
Alberta Wheat Pool 

The Council took action as follows: 
Clauses 1, 2 & 3 . 

MOVED by Aid. Gibson, 

THAT the recommendation of the Committee contained in 
Clause 1 be approved, and Clauses 2 and 3 be received for information. 

- CARRIED UNANIMOUSLY 


Report of the Standing Committee 
on Housing, (August 14, 1974.) 

The Council considered this report, submitted by Aldermen 
Harcourt and Volrich, as members of the Housing committee, due to 
the lack of a quorum. 

The report contains seven clauses, identified as follows: 


CI. 

1: 

CI. 

2 : 

CI. 

3: 

CI. 

4 : 

CI. 

5 : 

CI. 

6 : 

CI. 

7 : 


Senior Citizens Housing Site 
Housing Corporation and Land Banking 
East Hotel 

Downtown Eastside Housing Study 
Open Bible Chapel 
Fire By-law 

Fire and Lodging House By-law Appeals 


The Council took action as follows: 

Clauses 1,2,4,5 and 7. 

MOVED by Aid. Harcourt 

THAT the resolutions of the Committee, contained in 
Clauses 1,2,4,5 and 7, be approved. 


CARRIED UNANIMOUSLY 


Cont'd 
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East Hotel (Clause 3) 

Fire By-law (Clause 6 ) 

These Clauses were dealt with earlier in the day, 
see pages 14 and 15, respectively, 

III. Report of the Standing Corranittee 

on Waterfront and Environment (August 15,1974) 


The 

Council considered this report of the Coinmittee which 

contains 

six 

clauses identified as follows: 

CI. 

1: 

Development Permit Application #67608 - North 



Foot of Cassiar Street - Alberta Wheat Pool 

CI. 

2 : 

Development Permit Application #67589 - North 



Kent Avenue, Eraser River Area 

CI. 

3 : 

Development Permit Application #67599 - 8211 



Borden, Eraser River Area 

CI. 

4 : 

Kent Avenue - Industrial Route 

CI. 

5 : 

Lease of Waterfront Lot North of Denman Street end 

CI. 

6 : 

Board of Trade Comment on Stage 3 Waterfront 



Planning Study 


The Council took action as follows : 


Development Permit Application #67608 
North Foot of Cassiar Street - 
Alberta Wheat Pool (Clause 1) 

MOVED by Aid. Gibson 

THAT the resolution and recommendation of the Committee 
contained in this Clause be approved. 

- CARRIED UNANIMOUSLY 

Clauses 2 - 6 . 

MOVED by Aid. Gibson 

THAT the recommendations of the Committee contained in 
Clauses 2,3,4 and 5, be approved and Clause 6 be received for 
information . 

- CARRIED UNANIMOUSLY 


IV Report of the Standing Committees on 
Community Development and Finance and 
Administration, (August 15, 1974) 

Adanac North Plan/Hastings Sunrise Action Council 
(Clause 1) 

In considering this Clause, Alderman Volrich requested 
that the matter be referred back to the Committee for further 
consideration because of subsecjuent information received from the 
Provincial Government with respect to the purchase of the property 
involved . 

MOVED by Aid. Volrich 

THAT Clause 1, concerning Adanac North Plan be received 
and referred back to the Standing Committee on Community Development. 


- CARRIED UNANIMOUSLY. 


1 < 
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BOARD OF ADMINISTRATION, DEPARTMENT AND OTHER REPORTS (Cont'd) 

Report of Standing Committee on 
Community Development (August 15,19 74 ) 

The Council considered this report of the Committee which 
contains four clauses identified as follows: 

Cl . 1. Neighbourhood Pub Applications - Terms of Reference. 

A. Neighbourhood Pub - 2010 West 4th Avenue. 

B. Neighbourhood Pub - 951 Denman Street. 

C. Neighbourhood Pub - 7161 Victoria Drive. 

D. Neighbourhood Pub - 848 East 28th Avenue. 

E. Neighbourhood Pub - 7519 Nanaimo Street. 

Cl . 2. Off-street Parking in the West Broadway District. 
Cl . 3. Liquor Permit Application - 141 Keefer Street. 
Cl . 4. Parking in the P.N.E. Area during the Exhibition. 

The Council took action as follows: 

Neighbourhood Pub Applications 
Terms of Reference. (Clause 1) 

MOVED by Aid. Volrich 

THAT the recommendation of the Committee, contained in 
this Clause, be approved. 

- CARRIED UNANIMOUSLY 

A . Neighbourhood Pub - 2 010 West 4th Avenue . 

MOVED by Aid. Volrich 

THAT the recommendation of the Committee, contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 


B . Neiqhboulrhood Pub - 961 Denman Street . 

MOVED by Aid. Volrich 

THAT the recommendation of the Committee, contained in 
this clause* be approved. 

(amended ) 

MOVED by Aid. Hardwick (in amendment) 

THAT the recommendation of the Committee, contained in 
the clause be amended whereby the applicant also provide a signed 
statement from the residents of the adjoining residential blocks 
within a one-block radius of the proposed pub, stating that they 
have no objections. - CARRIED 

(Aldermen Gibson and Rankin - opposed) 

The Motion of Alderman Volrich, as amended and reading as follows 
was put and - CARRIED 

"MOVED by Aid. Volrich 

THAT the recommendation of the Committee, contained 
in this clause, be approved and the applicant also 
provide a signed statement from the residents of the 
adjoining residential blocks within a one-block radius 
of the proposed pub, stating that they have no objections." 

(Aldermen Gibson, Hardwick and Rankin - opposed) 


Cont ' d . 
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Report of Standing Committee 

on Community Development (Co nt ' d ) 

Neighbourhood Pub Applications . 

C. Neighbourhood Pub - 7161 Victoria Drive . 

D. Neighbourhood Pub - 848 East 28th Avenue . 

E . Neighbourhood Pub - 7619 Nanaimo Street . 

When considering Clauses C and E the Chairman requested 
that the Committee's recommendations in each clause be changed 
so that the referendum be carried out in a four-block radius, 
rather than a two-block radius . 

It was suggested that in considering the foregoing clauses 
and future Neighbourhood Pub applications, the Council have the 
benefit of a map of the location showing existing liquor establish- 
ments in the area, and photographs showing the proposed premises. 

MOVED by Aid. Volrich 

THAT Clauses C, D and E be referred back to the Community 
Development Committee for further explanation by way of maps and 
photographs, on the understanding that the referenda referred to, 
if carried out, will be on the basis of a four-block radius. 

- CARRIED UNANIMOUSLY 


Off-Street Parking in the 

West Broadway District (Clause 2) 

MOVED by Aid. Volrich 

THAT the recommendations of the Committee, contained in 
this Clause, be approved. 

- CARRIED UNANIMOUSLY 


Liquor Permit Application 
141 Keefer Street (Clause 3) 

MOVED by Aid. Volrich 

THAT the recommendations of the Committee, contained in 
this Clause, be approved. 

- CARRIED 

(Alderman Massey - opposed) 

parking in P.N.E. Area During the Exhibition (clause 4) 

This Clause was dealt with earlier in the day - see pages 16 and 17. 


G.V.R.D. Matters 

There were no comments concerning G.V.R.D. matters with 
respect to the meeting to be held August 28, 1974. 

RISE FROM COMMITTEE OF THE WHOLE 

MOVED by Aid. Hardwick 

THAT the Committee of the Whole rise and report. 


- CARRIED UNANIMOUSLY 
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MOVED by Aid. Hardwick 
SECONDED by Aid. Harcourt 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


BY-LAWS 

1. BY-LAW TO AMEND BY-LAW NO. 4702 
BEING THE BUILDING BY-LAW 
(Sprinkler Systems in Office Buildings) 

MOVED by Aid. Volrich, 
SECONDED by Aid. Harcourt, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was, 

MOVED by Aid. Volrich, 
SECONDED by Aid. Harcourt, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

2. BY-LAW TO AMEND BY-LAW No. 3575 

BEING THE ZONING. AND DEVELOPMENT BY-LAW . 

The Council agreed to withdraw this By-law to a future 
meeting of Council as there were insufficient members of Council 
present who were eligible to vote on the matter. 

MOTIONS 

1 . Cleaning Sidewalks in Commercial Areas . 

The following Notice of Motion was submitted by Alderman 
Massey at the Council meeting on July 23, 1974, and tabled at the 
Council meeting on July 30, 1974, until Alderman Massey returned 
from Leave of Absence : 

MOVED by Aid. Massey 
SECONDED by Aid. Linnell 

THAT WHEREAS the City incurs great cost cleaning the 
boulevards and sidewalks abutting private property In commercial 
areas; 

AND WHEREAS the commercial property owners are to a large 
extent the beneficiaries of this work; 

THEREFORE BE IT RESOLVED THAT the Council intends to seek 
a Charter amendment which would make It the responsibility of the 
commercial property owner to maintain in a fit state of cleanli- 
ness his abutting section of sidewalk and boulevard and instructs 
the Director of Legal Services and the City Engineer to report 
back on the feasibility of this proposed Charter amendment. 


- CARRIED UNANIMOUSLY 
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Board of Administration, June 19, 1970 .... (PROPERTIES) . . . . 1^ 

CONSIDERATION AND RECOMMENDATION 

6. Sale of City-owned Property 

Situated in Block 288, D.L. 526 

The Supervisor of Property and Insurance and the City Engineer 
repoi-c as follows: 

"All of the block bounded by 6th and 7th Avenues, Burrard 
and Pine Streets, legally described as Block 288, D.L. 
526, is owned by Plimley Motors Ltd. with the exception 
of City-owned Lot, South 26.5' of Lots 9 & 10, Block 
288, D.L. 526 and a small portion of land dedicated 
for lane. A plan of the area is circulated. 

The City-owned tax sale lot has been reserved from 
sale pending the possibility of an East-West lane 
being installed in the block. This City lot is 
approximately 26.5' x 100', zoned M-1, Light Industrial, 
and improved with an extremely old dwelling known as 
2221 Pine Street, which is now vacant and beyond economic 
repair . 

The only portion of lane in this block is a 10' strip, 
33' in width, composed of the North 10' of the West 
16' of Lot 15, and the North 10' of Lot 16, except the 
West 33' . 

Representatives of Plimley Motors Ltd. have applied to 
the City to purchase the above noted City-owned lot and 
the dedicated lane for consolidation with abutting 
lands. The City Engineer recommends that the portion 
of dedicated lane be closed, stopped up and conveyed 
to the abutting owner, subject to the consolidation 
of the closed lane with the abutting lands. 

The Director of Planning recommended that negotiations 
be entered into with the adjoining owner for consolidation 
of the lands. In this regard Plimley Motors Ltd. have 
submitted an offer to purchase the City property for 
$17,550.00 calculated as follows: 

South 26.5' of Lots 9 & 10 $15,900.00 
Sale of closed lane 1, 650.00 

$17,550.00 

FOR COUNCIL CONSIDERATION: 

A) The matter of the direct sale of the South 26.5' of 
Lots 9 & 10 and 330 sq. ft. of lane to the abutting 
owner, based on the Director of Planning 's recommend- 
ation, is submitted to City Council for consideration. 

RECOMMENDED that: 

B) In the event that City Council endorses the direct 
sale, it is recommended it be effected as follows: 

i) Sale price of South 26.5' of Lots 9 & 10 and 10' 
strip of lane abutting the West 16' of Lot 15 
and Lot 16 except West 33', be $17,550.00 plus 
taxes on the land only and registration fees. 

ii) Vacant dwelling on South 26.5' of Lots 9 & 10 
to be demolished by Plimley Motors Ltd. within 
60 days. 

iii) South 26.5' of Lots 9 & 10 to be consolidated with 
adjoining vacant Lot B of Lots 9 & 10. 

iv) Strip of lane abutting to be consolidated with 
West 16' of Lot 15 and Lot 16 except West 33'." 


Your Board submits the foregoing report of the Supervisor of Property 
& Insurance (A) for CONSIDERATION and (B)as a RECOMMENDATION. 
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MOTIONS (Cont'd) 

2. Closing, Stopping up and Conveyance 
of part of Lane North of Lots "A" 
and "B", Block 335, District Lot 526, 
N/W Corner Oak Street and Broadway. 

MOVED by Aid. Rankin 
SECONDED by Aid. Gibson 

THAT WHEREAS: 

1. The City of Vancouver is the owner of all the streets and 
lanes lying within the limits of the City of Vancouver; 

2. The 2 feet of lane lying to the north of Lots "A" and "B" 
of Lots 11 and 12, Block 335, District Lot 526, Plan 8153, 
situated on the north west corner of Oak Street and Broad- 
way is surplus to the City's highway requirements; 

3. The owner of said Lots "A" and "B" has made application 
to acquire the surplus said 2 feet; 


THEREFORE BE IT RESOLVED THAT 1) that part included in 
Explanatory Plan 10460 of Parcel "A" (Reference Plan 770) 
of Lot 11; and 2) that part included in Explanatory Plan 
10460 of Lot 12 except the west ALL of Block 335, District 
Lot 526 be closed, stopped up and conveyed to the owner of 
abutting Lots "A" and "B", said Block 335; and 

BE IT FURTHER RESOLVED THAT the said closed portions of lane 
be consolidated with the said Lots "A" and "B". 

- CARRIED UNANIMOUSLY 


3 . Vancouver Heritage Advisory Board 
Reappointment - Mr . John Raybould . 


MOVED by Aid. Hardwick 
SECONDED by Aid. Linnell 

THAT WHEREAS 

Mr. John Raybould had advised that he was unable to 
serve on the Vancouver Heritage Advisory Board; 

AND WHEREAS, Vancouver City Council on July 23, 1974, 
moved that Mr. Raybould ' s resignation be accepted; 

AND WHEREAS, Mr. John Raybould has now advised that 
he is able to take on full responsibilities as a member of 
the Vancouver Heritage Advisory Board; 

THEREFORE, BE IT RESOLVED, that Mr. John Raybould be 
reappointed as a member of the Vancouver Heritage Advisory 
Board . 

- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 6.10 p.m. 


The foregoing are Minutes of the Regular Council meeting 
of August 27, 1974, adopted on September 10, 1974. 
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WORKS AND UTILITY MATTERS 
CITY ENGINEER'S REPORT 


INFORMATION : 

1. Lane South of /V8th Avenue from Nanaimo Street to 
Clarendon Street and Lane East of Nanaimo Street 
from 4-8th Avenue to 4.9th Avenue. 

The City Engineer reports as follows: 

"At a Court of Revision on May 2, 1974, Council dealt with the above 
noted project, as follows: 

'THAT Project 112, Schedule 4-25, be approved, but the 
City Engineer take no action to proceed at this time, pend- 
ing the result of Mr. Bell's canvass of the affected property 
owners with respect to their paying l/3 of the cost of install- 
ing speed bumps in this lane.' 

A letter has been received from Mr. Bell stating that the property 
owners are not in favour of paying the additional cost of installing speed 
bumps in this lane. 

I am therefore proceeding with the approved lane paving project." 

Your Board submits this matter for Council's INFORMATION. 


RECOMMENDATIONS ; 

2. B.N. Spur Track Across Glen Drive at Fifth Avenue 

The City Engineer reports as follows: 

"The Burlington Northern Inc. have applied to cross Glen Drive at Fifth 
Avenue with a spur track to serve Seacon Services on the east side of Glen. 

I RECOMMEND that: 

(a) The application be approved subject to conditions set out in a 
railway crossing agreement satisfactory to the Director of 
Legal Services. 

(b) Your Engineer be authorized to sign the application (to the 
Railway Transport Committee) on behalf of the City after: 

(i) the plan has been amended to his satisfaction; 

(ii) the BNI has executed the said railway crossing agreement. 

(c) The agreement be executed by the Mayor and the City Clerk and the 
seal of the City affixed thereto." 

Your Board RECOMMENDS the foregoing be approved. 


3. Pavement Widening on Victoria Drive at 
North Approach to 54th Avenue 

The Acting City Engineer reports as follows: 

"Complaints have been received about the inadequate traffic capacity of 
the existing pavement on Victoria Drive at the intersection of 54th Avenue. 

Investigations of the traffic movements at this intersection show that 
the single lane for southbound traffic no longer has sufficient capacity to 
accommodate both the through and left turn movements. The left turn move- 
ment is opposed by a substantial northbound volume during peak hours resulting 
in significant delays to southbound traffic including transit vehicles. 


Cont'd . 
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Clause 3 cont'd 


It is proposed to widen the pavement to create two lanes of traffic 
southbound at this intersection which would relieve the congestion and 
enable the transit vehicles to maintain their schedules. 

The work consists of modifications to the islands on the west side of 
Victoria Drive and the estimated cost including the necessary changes to the 
existing electrical plant is $7,210.00. Funds are available in the 1974 
Capital Budget Account No. 148/7924 'Left Turn Bays Unappropriated*. 


I RECOMMEND this widening be undertaken." 


Your Board RECOMMENDS the above recommendation of the Acting City 
Engineer be approved. 

4. Tender No. 56-7 4-1 - Supply of Asphalts - 
Liquid and Paving 

The Purchasing Agent and the City Engineer report as follows: 

"Tenders for the above supplies were opened by your Board on August 
12, 1974 and referred to the City Engineer and Purchasing Agent for report. 

Three bids were received and, based on a total estimated quantity for 
a one year period, the prices tendered are as follows: 

Item Standard Oil Shell Canada Imperial Oil 

1. MC Grades $133,200 $131,200 $134,440 

2. RSI & RS2K Emulsions $ 33,300 No Bid No Bid 

3. 85/100 Grade $283,455 No Bid $284,940 

The 5% Provincial Sales Tax is in addition to all prices shown in 
this report. 

Funds for all purchases, including a normal allowance for inflation 

are provided in the Revenue Budget. However, as indicated below, the 

increases over last year are in the order of 50% to 70%, and it may be 

necessary to report later on overexpenditure if any occur in the balance 
of the year. 


GENERAL INFORMATION 

Only Imperial Oil complied with the condition that 'Prices remain firm 
for a one year period*. 


Item 1 - MC Grades of Asphalt 

Shell Canada offered the low bid (3 $0.328 /gal. Comparing 
this price to the firm bid of $0.336/6al. offered by Imperial Oil, 
there is a difference of $0.0081 a gallon, or $3,320 per year. 

These products are presently at a premium and prices have 
increased approximately 50% over the past year. We believe it is to 
the City's advantage to accept the firm bid offered by Imperial Oil. 


Item 3 - 85/100 Grade Asphalt 

Standard Oil offered the low bid of $62.99/ton. Comparing 
this price to the firm bid of $63.32/ton offered by Imperial Oil, 
there is a difference of $0.33/ton or $1,485 per year. 

This product is also at a premium and prices have increased 
approximately 70% over the past year. We believe it is to the City's 
advantage to accept the firm bid offered by Imperial Oil. 

RECOMMENDATION 

The City Engineer* and Purchasing Agent RECOMMEND acceptance of the 
bids as follows: 


Cont'd . . 
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Imperial Oil Enterprises Ltd ; 

Item 1 - MC Grades - The firm bid at a total estimated price of 

$134,440. 

Item 3 - 85/100 grade - The firm bid at a total estimated price of 

$284,940. 

Standard Oil Co. of British Columbia 

Item 2 - RSI & RS2K Emulsions - The only bid received, at a total 

estimated price of $33,300. 

All awards to be for a 12 month period." 

Your Board RECOMMENDS that the recommendation of the City Engineer 
and Purchasing Agent be approved, subject to a contract satisfactory to 
the Director of Legal Services. 


INFORMATION ; 

5. Street Width - 1700/1800 Blocks East 15th Avenue 
The City Engineer reports as follows; 

"On September 20, 1973, a Local Improvement petition was circulated in the 
1700 and 1800 blocks East 15th Avenue to pave the street to a 36 foot pavement 
width from Commercial Drive to the lane east of Commercial Drive, and to a 27 
foot width from the lane east of Commercial Drive to Victoria Drive. 

As a result of this petition residents made representation that a wider 
street should be constructed in this section. Council approved the City Engineer' 
report on April 30, 1974, recommending a 32 foot pavement from Commercial Drive 
to Findlay Street and a 27 foot pavement from Findlay Street to Victoria Drive. 
Alderman Rankin subsequently requested a report on this matter on July 23, as a 
result of further citizen comments to him. To date we have received no comment 
from the residents subsequent to forwarding the second petition form and informa- 
tion sheet calling for a 32 foot and 27 foot pavement width in the 1700 and 1800 
blocks respectively. 

A copy of our previous report to Council is attached. This situation is 
unchanged insofar as this department in concerned, from that which existed at 
the time of our previous report. " 

Your Board submits this matter for Council's INFORMATION. 
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BUILDING & PLANNING MATTERS 


CONSIDERATION 


1. Illegal Accommodation - Hardship 
Mr. Piara Singh Sandhu 
^75 West 63rd Avenue 

The City Building Inspector, as Chairman of the Illegal 
Suite/Hardship CoMnittee, reports as follows: 


"On October 27, 1970, Coimcil considered an application from Mr. Piara 
Singh Sandhu for the withholding of enforcement action under City- 
Council' s hardship policy. In the original application, it was noted 
that a Building Permit had been obtained on JDecember 31st , I969 for 
the installation of a playroom, recreation room, bedroom and three-piece 
bathroom in the basement. 

Inspection of the building in July of 197O found that the basement was 
occupied as a separate housekeeping unit. Mr. Sandhu made an application 
for consideration under the hardship policy with the cost of the instal- 
lation of the basement accommodation being shown as an outstanding debt 
($2,000.00). The Hardship Committee felt that this was a flagrant vio- 
lation of the Zoning and Development By-law and were inclined to recommend 
that the application be refused. The matter was placed before Council who 
resolved: 

'THAT this illegal siiite be permitted to be continued for a 
limited period of two years by which time the debt incurred 
by the owner in respect of the installation should be sub- 
stantially reduced; this action however, is subject to a 
commitment from the owner that the illegal siiite will be 
removed at the end of this limited period.' 

On November 30th, 1970, Mr. Sandhu gave a commitment in writing that the 
building will be restored to a one-family dwelling within a period of two 
years. 

A fiirther application was submitted to Council for consideration under 
the Hardship Policy and on May 29th, 1973 » Council passed a motion which 
permitted the illegal suite to be permitted to continue for a further 
period of time of six months. 

Reinspection of the building on December 11, 1973, and February 7, 1974, 
found that the illegal accommodation was still existing and occupied. 
Notice has been served on the owner, ordering the discontinuance of the 
illegal accommodation and as a result of this notice, the owner has now 
filed another application for consideration by Council. This new appli- 
cation indicates that the applicant is now separated from his wife, 
supporting two children and even after the discontinuance of the illegal 
accommodation would still receive $750 per month income. 

A letter from Mr. Wallace T. Oppal, the applicant's Solicitor, is attached 
to this application. This letter states that Mr. Sandhu is temporarily 
unemployed and not expected to be re-employed for a period of one month. 

Covincil may wish to: 

(a) Grant the application for a further period of six months. 

(b) Refuse the application and instruct the Building Inspector 
to enforce the regulations of the Zoning and Development 
By-law. 

This report is submitted to Council for CONSIDERATION." 
Your Board submits the foregoing report for Council's CONSIDERATION. 
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FINANCE MATTERS 


(FINANCE - 1) 


RECOMMENDATIONS 

1. Quarterly Review of Revenues and Expenditures 
as at June 30, 1974 


The Director of Finance reports as follows: 

"In accordance with Council's instructions, the following review of 
Revenues and Expenditures as at June 30, 1974 is submitted for the information 
of Council. A copy of the monthly statement of Revenues and Expenditures is 
on file with the City Clerk and may be examined in detail by members of 
Council. 

In this review, actual revenues received and expenditures incurred 
to date are compared with the annual estimates, and where significant 
variations between estimate and actual, as projected to year-end, are 
indicated, the budget appropriations are adjusted accordingly. The net 
amoiont of the revenue and expenditure adjustments is transferred to the 
Current Surplus (Deficit) on Revenue Account. 

Revenue Variations 

Grants in Lieu of Taxes 

(a) Crown Dominion Properties - $246,700 

The actual assessed values of Federal tax exempt properties included 
in our claim, was in excess of the estimated values used to compute 
the grant in lieu of tax revenue in the 1974 Revenue Estimates. 
The estimated additional revenue of $246,700 is subject to confirmation 
by the Federal assessors. 

(b) National Harbours Board Properties - $80,000 

The claim for a grant in lieu of taxes on the N.H.B. properties will 
exceed the originally estimated grant by about $80,000. The amount 
claimed is subject to confirmation by the Federal assessors. 

(c) Insurance Corporation of B.C. - $53,000 

The I.e. B.C. has agreed to pay full grants in lieu of taxes on 
their properties. This grant revenue, calculated at $53,000 for the 
year 1974 was not included in the original estimates. 

Taxes on Property Sold by City - $4,000 

The current taxes on property sold by the City is expected to exceed 
the estimate by $4,000. 

Sundry Rentals - $8,400 

Rentals received on Block 71 properties will amount to $8,400 in excess 
of the estimate. 

Building Permits - $140.000 

A significant increase in the cost of building construction, on which 
the permit fee is based, will increase Building Permit Fee revenue by 
$140,000 from $510,000 to $650,000 

Interest on Temporary Investments, Etc. - $1,025.000 

(a) Interest on temporary investments is expected to amount to $3,500,000 
which is an increase of $1,000,000 over the original estimate, due 

to the current extremely high interest rates on short-term investments. 

(b) Interest on property sales agreements will exceed the estimate by 
approximately $25,000. 
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Clause No. 1 (cont'd) 

Expenditure Variations 

Interest Expense - $45,000 

Interest expense on bank loans exceeded the estimate by $45,000 due 
to the higher than anticipated Interest rate on short-term borrowings. 

Canada Assistance Plan - Cost Sharing - $50,668 

Each year, the amount recoverable under C.A.P. cost sharing Is estimated 
and set up as a credit on the welfare budget. The difference between 
this estimate and the actual amount recoverable Is normally adjusted In 
the following year's accounts. In 1974 however, the Welfare Department 
was taken over by the Province and the adjustment, which Is a reduced 
credit of $50,668 due to staff vacancies, etc., will have to be 
provided for In the City's accounts this year. 

Health Department - $570 (net) 

The following adjustments are required In the Health Department budget 
appropriations : 

(a) Budget reductions to reflect vacant positions and staff turnover - 

Medical Staff $ 25,000 

Mental Hygiene 35,000 

Dental Staff 30,000 

Fringe Benefits 8.000 

98,000 

Less reduced Medicare recovery 

re vacancies 30,000 

Net reduction $ 68,000 

(b) Adjustments re recoveries for services to outside agencies - 

School Board - reduction $ 55,059 

Jericho Hill School - reduction 18,000 
Vancouver College - Increase (4,489) 

$ 68,570 


Appropriation for Capital Purposes - $500,000 

The Director of Finance Is of the opinion that there Is going to be a 
fairly extensive demand for Supplementary Capital Budget funds and 
since there are only limited funds available, he therefore recommends 
that $500,000 of the estimated 1974 current operating surplus be 
transferred to the 1974 Unallocated Supplementary Capital Budget. 

Contingency Reserve 

There Is a balance remaining of $400,000 In Contingency Reserve, 
exclusive of funds required to provide for all 1974 salary and wage 
settlements. On the basis of expenditures from this reserve In 
previous years. It Is expected that the funds remaining will be adequate 
to meet City needs to the end of the year. 


Unadjusted Items 

The following Items will be adjusted In the September 30th budget review, 
at which time It Is expected that more precise Information will be 
available. 


(a) Transfer of assessment function to the Province. 

(b) Revenues due from the Province re use of Civic buildings, equipment, 
etc. In connection with the Provincial takeover of welfare services 
and certain justice functions. 

(c) Planning Department staff vacancies VRS additional staffing to be 
approved. 

cont'd 
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Clause No. 1 (cont'd) 


In addition to the foregoing variations, there are a number of 
accounts where minor over and under expenditures will occur. These accounts 
are adjusted by transfer of appropriation within the departmental budget, 
if the variations are significant. 


Transfer of Appropriation in Excess of $500 

The following departmental transfers of appropriation made by Board of 
Administration Authorization Minutes, are reported to Council for Information: 

(a) Other General Government 

To - 7096/1406 U.N. Expo Project - False Creek $ 4,000 

From - 7096/1401 U.N. Expo Consultant Costs 

Unallocated 4,000 

To provide funds for U.N. Demonstration Project - False Creek 

(b) Other General Government 

To - 7095/1440 Interview of Applicants - 1,500 

From - 7090/959 Miscellaneous 1,500 

To provide funds for the purpose of bringing selected 
emplojrraent applicants to Vancouver for interview. 

(c) Planning 

To - 7305/3 Salaries - Overtime 25,000 
From - 7305/1 Salaries 25,000 

To provide additional funds for Planning Department overtime. 

(^) Property & Insurance 

To - 7050/553 Salaries - Overtime 1,300 
From - 7050/551 Salaries 1,300 

To provide additional funds for Property & Insurance 
Department overtime. 


(e} Other General Government 

To - 7096/1408 Turn Down Traffic Volume $ 3,000 

From - 7096/1401 U.N. Expo Consultant Costs 

Unallocated 3,000 

To provide funds for urban demonstration proposal project 
"Turn Down Traffic Volume". 

The following departmental transfers of appropriation authorized 
by the Comptroller of Accounts: 

(f) Engineering - Streets 

To - 8032/2737 Preparation for Lane Oiling 60,000 
From - 8034/2841 Mtce. of Gravel Lanes 60,000 

Transfer of funds to consolidate lane oiling costs within 
one account. 


cont ' d 
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Clause No. 1 (cont'd) 

SUMMARY AND RECOMMENDATIONS 


The Director of Finance recommends that 

A. The 1974 Revenue and Expenditure appropriations be adjusted 
as follows: 

Appropriations 
Increase Decrease 
$ $ 

Revenues 


Tax Grants - Crown Dominion 246,700 

- National Harbours Board 80,000 

- Insurance Corp. of B.C. 53,000 
Taxes on Property Sold by City 4,000 
Sundry Rentals 8,400 
Building Permits 140,000 
Interest on Investments, etc. 1,025 ,000 

Revenue Increase $ 1,557,100 
Expenditures 

Interest Expense 45,000 

C.A.P. Adjustment 50,668 

Health Department - net 570 

Appropriation for Capital Purposes 500,000 

Expenditure Increase $ 596,238 


Excess of Revenue over Expenditure 

Increases $ 960,862 


B . The excess of revenue increase over expenditure increase, 

which is estimated at $960,862 for the year 1974, be transferred 
to the Current Surplus on Revenue Account. " 

Your Board RECOMMENDS that the foregoing recommendations of the 
Director of Finance be approved. 


2 . Investment Matters (Various Funds) June, 197 4 
The Director of Finance reports as follows: 

"(a) Security Transactions during the month of June, 1974 
(b) Summary of Securities held by the General and Capital Accounts 

(a) GENERAL AND CAPITAL ACCOUNT TRANSACTIONS (PURCHASES) 

Maturity Maturity Term Annual 

Date Type of Security Date Value Cost Days Yield % 

Chartered Bank Deposit Receipts and Government Notes 


June 13 

Bank of B.C. 

Jun 

14/74 $1,500,369.86 

$1,500,000.00 

1 

9. 

00 

19 

Mercantile Bank of Can. 

Jun 

20/74 

1,500,431.51 

1,500,000.00 

1 

10. 

50 

20 

Mercantile Bank of Can. 

Jul 

31/74 

1,500,000,00 

1,481,264.50 

41 

11. 

26 

20 

Mercantile Bank of Can. 

Jun 

21/74 

1,500,431.51 

1,500.000.00 

1 

10. 

50 

21 

Bank of B.C. 

Jul 

31/74 

2,024,109.59 

2,000,000.00 

40 

11. 

00 

21 

Banque Canadienne Nat. 

Aug 

30/74 

1,021,613.70 

1,000,000.00 

70 

11. 

27 

24 

Bank of B.C. 

Jun 

25/74 

2,000,547.95 

2,000,000.00 

1 

10.00 

24 

Bank of B.C. 

Jun 

25/74 

1,000,246.58 

1,000,000.00 

1 

9. 

00 

25 

Banque Canadienne Nat. 

Aug 

1/74 

3,540,623.97 

3,500,000.00 

37 

11. 

45 

25 

Banque Canadienne Nat. 

Aug 

15/74 

1,015,998.63 

1,000,000.00 

51 

11. 

45 

26 

Banque Canadienne Nat. 

Aug 

1/74 

1,516,791.78 

1,500,000.00 

36 

11. 

35 


cont ' d 
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Board of Administration, June 19, 1970 .... (PROPERTIES) .... 6 

PART II 
SALES 

RECOMMENDATIONS 

7. RECOMMENDED that the following offer received by the Supervisor 
of Property and Insurance be approved under the terras and conditions 
set down by City Council :- 

Re: Lot 32, D.L. 662 & 729, Plan #13271 

W/S Ross Street between Waverley and Li-Sth Ave. 

NAME LOT APPROX.SIZE SALE PRICE TERMS CONDITIONS 

August Adfeldt 32 50.8' x 120.58 ' $12,000.00 Cash This lot is known 

120. 62' to contain peat & 

no guarantee given 
to soil stability. 

8. RECOMMENDED that the following application to purchase re- 
ceived by the Supervisor of Property and Insurance be approved under 
the terras and conditions set down by City Council, construction to be 
commenced within l8 raonths frora date of Council's approval of the 
sale. 

Re: Lot h,, Blocks 1 & 8, D.L. N^g 339 

S/S ij-8th Ave, between Tyne St. & Boundary Road 

NAME LOT APPROX.SIZE SALE PRICE TERMS 

Prank Durante h, i|.0« x 157.86 ' $12,000.00 City Terms 

157.88' @ 9-3A^ 


FOR ADOPTiCij SEE PAGE(S) Ill 
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Clause No. 2 (cont'd) 

26 Banque Canadienne Nat. Aug 15/74 1,523,527.40 1,500,000.00 50 11.45 

27 Toronto Dominion Bank Jun 28/74 5,001,575.34 5,000,000.00 1 11.50 

28 Banaue Canadienne Nat. Aug 1/74 1,010,526.03 1,000,000.00 34 11.30 
28 Banoj.P Canadienne Nat. Aug 15/74 2,537,150.68 2,500,000.00 48 11.30 
28 Banque Canadienne Nat. Aug 19/74 812,878.90 800,000.00 52 11.30 

$29'.0e6;823 ~43$ 28 .781 ,264 . 50 


(b) SUMMARY OF SECURITIES HELD IN 

GENERAL AND CAPITAL ACCOUNTS ONLY AS AT JUNE 30, 1974 

Type of Security Par or Maturity Value Cash or Book Value 

Short Term 

Chartered Banks Deposit 
Receipts and Government 

Notes $ 16,503,220.68 $ 16,281,264.50 

Medium Term 

B.C. Hydro & Power Authority 
7% Parity Bonds due „ 
Sept. 1/75 $ 398.000.00 $ 401.525.59 

Your Board RECOMMENDS that the foregoing report of the Director of 
Finance on Investment Matters (Various Funds) for May, 1974 be 
approved. 


3 . Establishment of an Evening Key Punch Shift 

The Director of Finace and the Co-ordinator of Data Processing and 
Systems report as follows: 

"The Data Processing and Systems Division of the City of Vancouver 
has a staff of eight key piinch operators to punch all the data 
processed on the City's computer. To fulfill its commitments, Data 
Processing has had to rely on outside key punching agencies, outside 
key punching personnel, and overtime by our regular staff. During 
the first five months of 1974 this expenditure to the City totalled 
fifteen thousand ($15,000) dollars. We believe this money would be 
better used if three full-time key punch positions were established 
on an evening shift. 

"The demand placed upon the key pimch section has radically altered 
within this past year. There has been an increase in the key punching 
voliame due to the new work and improved reporting systems. While 
control and report features of these systems have been enhanced, it 
has resulted in an increased volume of key punching. New Work, such 
as the Health Inspectors Reports and the Engineering Sanitation 
Reports, has also increased the work load within the key punch section. 
Consequently, additional key punch operators are required. 

"The absenteeism rate in the key pianch section has been extremely 
high; for example, there have been 120 sick days since January, 1974. 
This is equivalent to operating without a key pimch operator for a 
six month duration. The working environment, the type of job, and 
the pressure to meet deadlines are factors which have contributed 
to this problem. The strain of excessive overtime, however, is the 
major reason for the high rate of absenteeism. Also, there is a 
very high staff turnover within the key punch section. Of the eight 
permanent key pionch operators in Data Processing, the most senior 
employee has only eight months of service. Recruiting staff for 
day-shift key punch positions takes approximately six weeks to complete. 
The shortage of day-shift key pimchers is not indigenous to the City 
or the Vancouver area, but affects other areas across Canada. 

"As a result, outside key punching agencies have been contracted to 
supplement staff turnover and to lift some of the overtime burden 
from the full-time operators. However, temporary operators on the 
day shift generally remain for only a few weeks before moving on. 
Each new temporary employee requires additional time to become 
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(FINANCE - 6) 


Clause No. 3 (cont'd) 

familiar with the different aspects of the key pianching system, 
prior to performing at an acceptable level. The City has a wide 
variety of material to key pimch, much of which is very detailed, 
and the learning period is therefore prolonged. Training new 
employees becomes an onerous task when considering the high staff 
turnover; and as such, new staff create distinct productivity problems. 
Also, outside key punch agencies experience the same problems in 
recruiting staff as does the City. The training period is extensive, 
the length of service is short and the cost of key punching through 
an agency varies between six and seven dollars per hour; consequently, 
we believe it would be more economical and efficient to establish an 
ev«aing shift of City employed operators. 

"The Personnel Services Department has assured us that key punch 
operators are more available for evening shift than day shift. Also, 
creating an evening shift is essential due to the lack of space which 
prohibits the installation of additional key punch stations. By 
utilizing the existing machines for a longer period each day, there 
would not be any additional machinery lease costs. 

"We therefore, RECOMMEND that three additional positions and re- 
classification of a Key Punch Operator I to a Key Punch Operator II 
for supervisory responsibilities be added to the key punch complement, 
and that all positions be established on an evening key punch shift. 
To provide the necessary supervision, a day shift position must be 
reclassified to an evening-shift supervisory position. One of the 
present operators has volimteered to supervise the evening shift. 

"Permanent staff will provide much better results at less cost. 
The projected cost for Temporary Help and Overtime for key pxmching 
in 1974 is $30,000 which would be considerably in excess of the 
amounts approved in the 1974 Budget. By August 15, 1974, the Temporary 
Help account will be exhausted; and therefore, no funds can be trans- 
ferred to Salaries to offset some of the additional salaries cost. 
The cost for the period covering August 15 to December, 1974 would 
be $10,000. The Comptroller of Accoxants advises that funds are not 
available in the Departmental Budget and that the additional funds 
for 1974, amoiinting to $10,000 would be provided from Contingency 
Reserve. 

"The Acting Director of Personnel Services advises that the evening 
shift, supervisor's position would be classified as a Key Punch 
Operator II. He also advises that all employees working a permanent 
evening shift would receive an additional two pay grades. The annual 
cost for an evening shift would then be : 

a) reclassification of a Key Punch Operator to 

a Key Punch Operator II $ 1,375 

b) three Key Punch Operator I positions 25,500 


TOTAL $26,375 

"The Business Agent for the Municipal and Regional Employees Union 
has reviewed and approved this report. 

"Recommendations 

a) that three new Key Punch Operator I positions be created for 
an evening shift. 

b) that a Key Punch Operator I position on day shift be reclassified 
to a Key Punch Operator II position on evening shift. 

c) that ten thousand dollars ($10,000) be added to the Salaries 
account, 7030/301. 

d) that the additional funds be provided from Contingency Reserve." 


Your Board RECOMMENDS that the recommendations of the Director of 
Finance and the Co-ordinator of Data Processing and Systems be 
approved. 
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4. New Position - Junior Fire 
Alarm <,,'p'5 ] ator-Helper 

The City Engineer reports as follows: 

"Vacations for the Tire Alarm Operators are scheduled each year so that 
a Junior and a Senior Fire Alarm Operator are away at the same time during the 
period from mid-March to mid-October, During this time two Junior Fire Alarm 
Operators are needed for vacation relief. One of these positions is a permanent 
position of Junior Fire Alarm Operator-Helper. The employee works as a Junior 
Fire Alarm Operator during the summer holiday period and is then transferred to 
the Electrical Operations Branch as an Electrician's Helper for the balance of 
the year. The other position is now classified as a temporary position to be 
filled each year. In the past it has been found difficult to find competent, 
dedicated people for a short term temporary job and considerable training is 
required to familiarize the temporary employee with the operating procedures. 

Since 1968, the work load on maintenance and construction in City 
buildings has been steady and provides employment for the other relieving 
temporary Junior Fire Alarm Operator during the winter periods also. 

Mr. D. W. Mitchell has worked in this temporary position since April 
1968 and had also served as the temporary Junior Fire Alarm Operator in 1966 and 
1967 while he was completing his education. Mr. Mitchell is an above average 
employee and in my opinion the best candidate for this position. I have spoken 
to the Business ffanager of the Fire Fighters Union. who agrees that Mr. Mitchell 
should be placed in the position if it is made permanent. 

The Acting Director of Personnel Services aigrees with the classification 
and funds for the employee are included in the 1974 Budget. 

I RECOMMEND that another permanent position of Junior Fire Alarm Operator- 
Helper be added to the Engineering Department complement and that Mr. D.W. Mitchell 
(198/6193) be employed to the new position because of his long experience and good 
performance-." 

Your Board RECOMMENDS the foregoing report of the City Engineer be approved. 


5 . Retaining Of Outside Lawyers 

The Director of Legal Services reports as follows: 

"Mr. Walker, member of this Department assigned to litigation 
matters, has resigned effective August 31, 1974. It is 
anticipated that the vacancy cannot be filled immediately. 
Due to the pressure of other litigation it is not possible 
to re-assign all of Mr. Walker's September work load to 
other members of the Department. Mr. Walker has the conduct 
of a False Arrest Trial set for September which he has pre- 
pared and it would seem appropriate and in the best interests 
of the officers involved that he be retained to conduct this 
trial. 

With the existing work load and Mr. Walker's resignation, 
the Department would find it extremely difficult to properly 
deal with any unanticipated litigation of a "rush" nature 
such as injunction applications or summary attacks on by-laws 
which might arise. Accordingly, I would recommend that Mr. 
Bland, with the approval of Commissioner Ryan, be authorized 
to retain outside Counsel if necessary." 


YOUR BOARD recommends that the foregoing report be approved. 
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INFORMATION AND CONSIDERATION 

6. Pacific National Exhibition - 1974 
Operating and Capital Budgets 

The Director of Finance reports as follows: 

"The operating and capital budgets of the P.N.E. for 1974 have 
been received. The detailed statements from which the following figures were 
extracted are on file in the Office of the Df rector of Finance. 


Operating Budget Summary of the Operating Budgets 

Fourteen Months Ended 12 Months 
November 30,1973 

1973 Budget 1973 Actual 1974 Budget 

Revenues (Exhibit A) $5,520,430 $7,096,152 $6,960,150 

Expenditures (Exhibit B) 5,051,335 6,109,420 6,025,172 

Net Surplus $ 469,095 986,732 934,978 


Under the terms of the agreement between the City and the P.N.E. 
the operating and maintenance budget is submitted to Council for INFORMATION. 

Capital Improvements Budget 1974 

The proposed P.N.E. capital budget as approved by the P.N.E. 
Board of Directors to date consists in summary of the following items. The 
detailed explanations as supplied by the P.N.E. are attached herewith as 
Appendix I to this report. 

Leasehold Improvements Budget (Funds to be provided for out of Operating 
Fund Surplus) 

Engineering Electrical Supply $10,000 
New doorway & ramp, N.W. corner of livestock building 7,500 
Rewire and redevelop Grid system of Fairtime Wiring 

Centre grounds 11,600 
Improve entrance gate lighting 7,000 
Improve ground lighting in parking & pedestrian areas 19,200 
Improve timber show lighting 12,000 
Roof over area between sheep & swine buildings 8,000 
Standing room divider rails and concrete platforms 

for standees at Pacific Coliseum 24,900 $100,200 

Additional expenditure on equipment 257,615 

Replacement and Renewal Items (Funds to be provided for 

out Building Replacement Reserves . ) 

Empire Stadium $37,500 

Forum (south end) 10,000 

Garden Auditorium 590 

Pacific Coliseum 17,100 

Renfrew Complex 7,900 

Permanent Concessions 6,200 79,290 

Grand total of capital expenditure $437,105 

L easehold Improvements 

The following are future proposals for which estimates are available at this 

time and are listed here for information only. (No detailed explanations were 

provided for these proposals by the P.N.E.) 

69KV Electrical System $1,000,000 
Trailer Park 90,000 
Sprinkler System-Livestock Building 48,000 
Air Conditioning-Food Building 42,000 
Improve Ice Surface Lighting-Pacific Coliseum 200,000 

Total $1,380.000 

As noted, the P.N.E. advises that the funds required for all 
items of a capital or major repair nature planned at the present time and out- 
lined in the 1974 budget, will be provided for out of funds generated by the 
operation of the Pacific National Exhibition." 

Your Board submits the 19 74 Capital Budget of the P.N.E. for 
Council's CONSIDERATION and the 1974 Operating Budget for Council's 
INFORMATION. 


FOR coui<a kcim see page(S) 
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FIRE & TRAFFIC MATTERS 

RECOMMENDATION 

1. Taxi Industry - Fare Increases 


City Council, at its meeting of July 9, 1974, received for infor- 
mation, a Board of Administration report that "the Thorne Group 
Ltd.", had been requested to complete Part I of the study of the 
Taxi Industry concerning fare increases. The completion of the 
report to be on or before July 31, 1974. 

The report of the Thorne Group Ltd. has now been received. A 
copy of the full report is available in the City Clerk's office. 
One copy of the report has been provided to the Chairman of the 
Vancouver Taxi Owners' Association and one copy to the Taxi Dri- 
vers' Association. 

In summary, the consultants are recommending as follows: 

1. FARE INCREASES 

Previous Interim Proposal by 
(see P. 5 of report) Consultant 

Flag 450 55<: 650 

Initial Mileage (1/5) 10<: (1/6) 10<: (l/6> 10<: 

Flag & Initial Mileage 550 650 750 

Rate per Mile 500 600 600 

Waiting time per Hour $6.00 $6.00 $8.00 

2 . RESULTS OF INCREASE 

a) Owners Gross Income** $14,843 $16,254 $16,861 

Increase over previous 9.5% 13.6% 

**Revenue less Drivers' 
Wages 

(See P. 22 of report) 

b) Owners ' profit before 
Financial & Management 

Charges $4,598 $5,181 

(Revenue less Wages at 
50% of revenue & operat- 
ing expenses - see P. 23 
of report) 


c) Drivers' average Income $8,100 $10,549 $10,961 
(Including tips & Vaca- 
tion Pay. - see P. 28 
of report) 

Increase over previous 30.2% 35.3% 

Your Board recommends that the report of the Thorne Group Ltd. be 
received and referred to the Vehicles for Hire Board. 

NOTE: The Thorne Group have been authorized to proceed with Part 
II of the study concerning additional license distribution and 
license fees and it is expected that this will be completed by 
September 30, 1974. 
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PERSONNEL MATTERS 

RECOMMENDATION 

1. Personnel Regulation #220 - Vancouver Employees' 
Savings Plan 

The Acting Director of Personnel Services reports as follows: 

"The Personnel Services Department is currently undertaking 
a complete review of the Personnel Regulations in order to 
make them more consistent with current policies and practices. 

In this regard I have revised and retitled Regulation #220, 
"Vancouver Employees' Savings Plan", so that it more correctly 
reflects the present practices of this benefit." 

YOUR BOARD RECOMMENDS approval of the revised regulation. A 
copy is attached. 

2. Employee Handbook 


The Acting Director of Personnel Services reports as follows: 

"In connection with the STEP '74 Student Summer Employment 

Program, Council on April 2, 1974 authorized the Standing 

Committee on Finance and Administration to approve project 

proposals on behalf of the City up to a total City share 

of $50,000. One of the proposals subsequently approved 

by the Province was the Personnel Services Department's project 

of developing an Employee Handbook for the Inside Staff. 

In our original proposal, no specific estimate was provided 
for printing costs. Since the exact size and format of the 
Handbook were not known at the time, any estimate would have 
had a low confidence level. However, it was noted in our 
application that once the Handbook had been developed, a 
report would be submitted to Council requesting funds for 
printing . 

The Handbook has now been written and the format decided upon. 
A copy is available in the City Clerk's Department for the 
information of Council. It is intended that the Handbook be 
given to all new permanent Inside employees at the time they 
enter the service. Also, we wish to make a copy available to 
any Inside employee presently on staff who may request it. 
I estimate that 2000 copies would be an adequate supply to 
fulfill these needs for the next two years. Printing cost 
estimates have been obtained from a number of sources, in- 
cluding our own Printing Branch. It appears that an amount 
of approximately $2500 will be required. 

I therefore RECOMMEND that Council approve an amount of $2500 
in order to print 2000 copies of the Employee Handbook for 
Inside employees. The Comptroller of Accounts advises that 
the necessary funds could be provided from Contingency fteserve. ' 

YOUR BOARD RECOMMENDS that the above recommendation of the 
Acting Director of Personnel Services be approved. 


FOR council ACTION SEE PAGt(S) (.9.3... 
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PROPERTY MATTERS 

RECOgMENDATIONS; 

1. PARTIAL EXCHANGE OP PORTION OP CITY-OWNED 

Lot B, Block 113, Sections 28 & 29, T.H.S.L.; 
N/E Corner Highway i^OI and 1st Avenue, 
POR: 

Lots 15 & 16, Block 2, SE^ S. Ptn. Sec 2?, T.H.S.L. 

1 2l|-9 Boundary Road - 

The Supervisor of Property and Insurance reports as follows :- 


"Reference is made to Item 2, Property Matters, January i+th, 197i+, confirmed by 
Council on January 8th, 197i+, authorizing the Supeivisor of Property and 
Insurance to consider a possible exchange with Inland Industries of a portion 
of City-owned Lot B, Block II3, Sections 28 & 29, T.H.S.L. for their Lots l5 
and 16, Block 2, S.E.-^ South Portion of Section 27, T.H.S.L. 

Inland Industries require the southerly portion of Lot B to enlarge their 
present new truck sales operation. 

The City requires Lots 15 and I6 to complete the assembly of the block 
bounded by Bovindary Road, Kootenay, Williams and Charles Streets for the 
proposed Personal Care Home and Senior Citizens* Housing. 

\ 

With the completion of this partial exchange, the balance of Lot B can be 
advertised for sale for immediate development, and tenders called for, in the 
usTial manner. 


Negotiations have resulted in the following exchange offer :- 

1. (a) Inland Industries to convey to the City Lots l5 & I6, Block 2, 
S.E.i S. Portion Section 27, T.H.S.L., known as 121+9 Boundary 
Road; total lot size: 66' x 98.9', zoned C-1. 


These premises comprise a single-storey non-basement frame 
dwelling with an area of 653 sqtiare feet, erected in 1922. 
The dwelling contains k rooms, k pltimbing fixtures, has a 
patent shingle roof, wood siding exterior, and is heated 
by an automatic gas-fired furnace. The dwelling is only in 
fair condition. The 1971+ assessed value is $l6,Ol6.00 for 
Isind and $2,130.00 for improvements. 

(b) Inland Industries to pay to the City of Vancouver $20,000.00 
on normal City terms 

FOR 

2. City of Vancouver to convey to Inland Industries the South portion of 
Lot B, Block 113, Sections 28 & 29, T.H.S.L., comprising an area of 
23,228 square feet, zoned M-2, pro-rated assessment $1+3,000.00 on 
completion of l.(a) and l.(b) above and subject to the following 
oonditions:- 

(a) Date of sale to be September 1st, 197l|. 

(b) Inland Industries to grant a 10-foot Public Utility easement over 
the East 10 feet of the southerly 221+ feet of Lot B in favotir of 

* the City of Vancouver 

(c) Southerly portion of Lot B to be consolidated with Lot 2, 
Block 113, Sections 28 & 29, T.H.S.L. presently owned by 
Inland Industries. 


Con' t 
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9. (d) Inland Induatriep to bear all necessary purvey and legal 
costs and portion of 197li taxes on Lot B. 

(e) Inlajid Industries to extend the four charges existing on 
Lot 2, Block 113, SRctions P8 & ?9 to the assembled parnel. 

(f) DevplopniPnt to commRnop and be coraplRted within a reasonable 
time. 

RECOMTCRNBED: 

THAT the Supervisor of Property and Insurance be authorized to acquire 
Lots 15 & 16, Block 2, S.E.^ S. Portion, Section ?7, (l?h9 Boundary Road), 
by a partial exchange with Lot B, Block 113, Sections 28 & 29, sub.iect to 
the previously listed conditions." 

Your Board 

RECOMMENDS that the foregoing recommendation of the Supervisor 
of Property and Insurance be approved. 

INFORMATION ; 
2. Demolitions 

The Supervisor of Property & Insurance reports as follows :- 

"I have received and opened quotations from various contractors 
for demolition of the structures listed below and have awarded 
the contract to the low bidders as noted :- 


Property 

lj806 Granville Street, 
vjater Lot — False 
Creek 


688 Hull Street 
l|ot U. Blocks 6 to 
8, D.L. 195 


Project 
False Creek 


Successful 
Bidder 

Johnston & 
McKinnon 
Demolitions 
Limited 

Potential Frank 
Housing Site,, McCamley 
(Authority to 
demolish — 
Min. of Bd/Ad, 
Apr. 19/7U; 
i?/C of Apr. 23, 

197U 


City to 
Pay 


Code No. 


$1;,250.00 U950/701 


% 589.00 U960/905 


801 West 6th Avenue 


B of Lot 3652, 
ock 277, D.L. 526 


S/S False 
Creek 

HedeveloT>ment 


Merchants 

Contractors 

Limited 


$7,U35.00 U950/701 


NOTE I 


Demolition includes a large aunount of tanks and a 
complex of four large industrial buildings 
formerly occupied by Alberta Lumber Co. at 
6th Avenue & Willow Street 


ti21 East Cordova St. 
Jot 28, Blk. 53, 
D.L. 196 


Public 
Housing For 
Single People 


John Bulych 


$1,295.00 565/1303 


Con' t 
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Property Project 

kOk East. 7th Ave. , Park Site 

N. 63' of A, No. 10 
Blk. lOU, D.L. 26i4A 


Successful 
Bidder 

Litchfield 
Bulldozing & 
Demolition 
Ltd. 


(PROPERTIES - 


City to 

Pay Code NO. 


11,165.00 1+189/ 


825 West 6th Ave.; 
A of Lot 3652, 

Block 277, D.L. 526 

NOTE: 


S/S False 
Creek 

RedeTelopment 


Merchant 

Contractors 

Limited 


|i,U35.oo U550/701 


BwBolition of 1 Industrial Building 
formerly used as a Bry Kiln and recently 
leased to Bingham Equipment. 

The above contracts have been confirmed by the Board of Administration 
and are reported to Council for INFORMATION." 

Your Board, 

Submits the foregoing report of the Supervisor of Property 
& Insurance to Council for INFORMATION. 

RECOMMENDATION: 


3. Disposal of Portions of Streets and Lanes 
The Supervisor of Property and Insurance reports as follows :- 

"On July 24th, 1962, when considering a report of the Board of Adminis- 
tration pertaining to the disposal of strips of land acquired for future 
street and lane widenings where such strips are no longer required, Coun- 
cil resolved: 

1) "Where the abutting owner can make money by obtaining the 

widening strip, the Supervisor of Property <Sb Insxirance will 
negotiate for a reasonable price and report to Council in 
the usual way: 

2) Where the abutting owner cannot make money by biiying the 
widening strip, such surplus land be conveyed for consolida- 
tion with the abutting property at the nominal sum of $50.00 
to cover registration and other expenses." 

Clause 1 of the above resolution refers to situations vkere, with the 
addition of the surplus widening strips, the abutting property can be 
put to a higher and better use, or where it would create a situation 
that would make it possible for the adjacent property to be resubdi- 
vided and an additional lot created to be sold by the owner. In such 
instances, the sale is based on market value and it is not proposed 
to change this policy. 

Clause 2 of the resolution deals with the sale of such surplus por- 
tions to the abutting owner where the use of the land is not enhanced 
nor cein it be resubdivided to create an additional, marketable lot. in 
these instances, the sum of $50.00 does not now cover the expenses in- 
volved in giving title to the consolidated site, and it Is suggested 
that this fee be increased . 

In addition to changes in Land Registry Office procedure and require-^ 
ments , any dealings with ownership is not now as simple as it used to 
be, property being, in the majority of cases, encumbered with charges 
such €U3 mortgages, agreements for sale, easements, and indemnity agree- 
ments. In such cases, when a portion of street or lane is sold to the 
abutting property owner, it is necesfliary to prepare extensions or re- 
leases of all charges against the property as well as the formal resolu- 
tion closing the road, the deed of land and a statutory declaration 
with respect to citizenship. Registration fees are charged by the 
Land Registry to register each release or extension agreement as well 
as the formal resolution and the deed of land. It is considered that 
$100.00 would be sufficient to cover the preparation and registration 
of the deed, resolution and statutory declaration in most cases, and 
it is therefore RECOMMENDED that the second portion of the foregoing 
resolution of Council of July 24th, 1962, be rescinded and replaced 
by the following:- Cont' 
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"¥here the abutting owner cannot make money by buying the widen- 
ing strip, such surplus land be conveyed for consolidation with 
the abutting property at the nominal sum of $100,00 to cover 
the preparation and registration of the formal resolution, the 
deed, consolidation, and the statutory declsuration regeurding 
citizenship; any other documentation and costs, ixi6lvd.ing May 
tiecessary survey, to be the responsibility of the pxirchaser. 


Your Board 

RECOMMENDS that the foregoing recommendation of the 
Supervisor of Property and Insurance be approved. 


fOS CO-INCH kaiQH SEE PAG£(5),../0.£ 


•JUL 7 1970 

CITY OF VANCOUVER 

REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver was 
held on Tuesday, July 7, 1970, in the Council Chamber at 
approximately 9:30 A.M. 

PRESENT : His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 

Hardwick, Linnell, Phillips, Rankin, 
Sweeney and Wilson 

CLERK TO THE COUNCIL: R. Thompson 

PRAYER The proceedings in the Council Chamber were opened with 
prayer . 

'IN CAMERA' MEETING 

The Council agreed to an 'In Camera' meeting later this day 
re Personnel, Labour Matters, etc. 

INFORMATION 

The Council noted that the Mobile Health Centre will be opened 
at approximately 10:30 a.m. when the Council will be present. The 
location for this opening is on the lower level parking area, north 
entrance to the City Hall. 

ADOPTION OF MINUTES 

MOVED by Aid. Adams, 
SECONDED by Aid. Bird, 

THAT the Minutes of the Special Council Meeting (Public Hearing) 
dated June 18, 1970, be adopted after amendment to include Alderman 
Adams in those present and striking his name from those recorded 
as absent. 

- CARRIED 

MOVED by Aid. Bird, 
SECONDED by Aid. Wilson, 

THAT the Minutes of the Regular Council Meeting (including 'In 
Camera'), dated June 23, 1970, be adopted. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Adams, 
SECONDED by Aid. Bird, 

THAT this Council resolve itself into Committee of the Whole, 
His Worship the Mayor in the Chair. 

- CARRIED 

REPORT REFERENCE AND UNFINISHED BUSINESS 

1. Financial Statements for 1969: 
External Auditors 


Mr. R. F. Gardiner of the firm of Griffiths and Griffiths 
explained to Council certain features of their 1969 financial 
statements, filed with the Council under date of April 18, 1970. 

MOVED by Aid. Adams, 

THAT this financial report be received. 

- CARRIED 
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WORKS AND UTILITY TIATTERS 

CONSIDERATION: 


1 . Shinerama '74 For Cystic Fibrosis 
The City Engineer reports as follows: 

"As in previous years the Student Association of the British Columbia 
Institute of Technology and the Nursing Students of St. Paul's and Vancouver 
General Hospitals propose to hold a Shinerama or Shoe Shine day on Friday, 
September 13th, 1974, as a fund raisin^, ciTTOalgn to aid the Canadian Cystic 
Fibrosis Foundation. To accomplish this they are requesting permission to 
shine shoes on City sidewalks which requires the approval of City Council, as 
per Sections 69(2) and 71(1) of the Street and Traffic By-Law. Approximately 
1500 students are expected to participate and will be deploying themselves 
around the Greater Vancouver area. 

No objections have been raised by the Police Department and the only 
requirement needed from a Traffic Engineering standpoint is that clearance 
be left on the sidewalk to allow free pedestrian movement. 

If, as in previous years, permission is granted to the Student Association 
of the British Columbia Institute of Technology to place shoe shine boxes on 
City street allowance, and to hold a shoe shine day in Vancouver on September 
13th, 1974, permission should be subject to the following conditions: 

1. Provision of adequate insurance coverage satisfactory to the Director 
of Legal Services indemnifying the City against all possible claims 
which may result from the Shinerama. 

ii. That six foot clearance in the downtown area, and four foot clear- 
ance in the residential areas, be available for free movement 
of pedestrians along the sidewalks." 

The foregoing report is submitted for Council's CONSIDERATION. 

2 . Proposed Foot Race in the West End 

The City Engineer reports as follows: 

"Mr. J. Brennan, #51 - 1601 Comox Street, Vancouver, B. C. , has requested 
by letter, that vehicular traffic be restricted on Burrard Street, Burrard Bridge, 
Pacific Avenue, Beach Avenue, Lagoon Drive and Chilco Street on Sunday, September 
8, 1974 from 9:30 a.m. to 10:30 a.m. to accommodate a foot race. 

Specific details of the proposal are as follows: 

Date: Sunday, September 8, 1974 

Time: 9:30 a.m. to 10:30 a.m. 

Estimated number of participants: 500 to 750 

Assembly: Seaforth Armories at Burrard Street and First Avenue 

Route: Burrard Street - Burrard Bridge - Pacific Avenue - Beach Avenue 

Stanley Park - Lagoon Drive - Chilco Street - Stanley Park (Sea Wall) 
Dispersal: Second Beach in Stanley Park 

Trophies to be awarded to the winners of various categories. 

To accommodate the race, it would be necessary to place barricades at most 
streets intersecting Pacific Avenue, Beach Avenue, Lagoon Drive and Chilco Street, 
just prior to starting time. The barricades would be removed as the race progressed. 
Some intersections would have to be controlled by the Police Dept. 

The Police Dept. will provide special attention for the event and the B. C. 
Track and Field Association will provide Marshals to assist with organizing and 
officiating. 

B. C. Hydro feel that the event can be accommodated with only minimal delays 
to buses. 

The approval of the Board of Parks and Public Recreation will be required 
for those portions of the route which are on Park Board Property. 


Cont • d 
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Should Council approve the applicant's request to restrict vehicular traffic 
on Burrard Street from First Avenue to Burrard Bridge, Burrard Bridge from Cornwall 
Avenue to Pacific Avenue, Pacific Avenue from Burrard Street to Beach Avenue, Beach 
Avenue from Pacific Avenue to Stanley Park, Lagoon Drive from Barclay Street to 
Chilco Street and Chilco Street from Lagoon Drive to Alberni Street on Sunday, 
September 8, 1974 from 9:30 a.m. to 10:30 a.m.; such approval should be subject to 
the following conditions: 

i. The applicant enter into an arrangement satisfactory to the Director 
of Legal Services indemnifying the City against all claims that may 
arise from the proposed foot rsce. Such indemnity to be in the form 
of Insurance in which the City of Vaucwuver is named insured. 

ii. The cost of temporary traffic controls be borne by the applicant. 

iii. The cost of any street cleaning required over and above normal 
street cleaning be borne by the applicant." 

The foregoing report is submitted for Council's CONSIDERATION. 


3 . Recycling Pilot Projects 

The Acting City Engineer reports as follows: 

"On October 16, 1973, Council approved a report on Recycling which 
authorized the establishment of two pilot recycling projects to evaluate 
the citizen participation, market stability and operational difficulties 
that could be expected if a long-term. City-wide recycling program was 
undertaken. The two pilot programs were: 

i. Recycling Depot at Manitoba Works Yard to be operational for a 
twelve-month period. 

ii. Collection of paper (mainly newspaper) in selected areas of the 
City for a four-month period. 


(A) Recycling Depot 

$13,500 was appropriated for the establishment of a Recycling Depot at 
Manitoba Yard which was opened on February 25, 1974, and is planned to be 
operational for a one-year period. In order to minimize operational costs 
while maintaining supervision over the Depot, a management agreement was 
made with a private businessman familiar with recycling operations. This 
individual is supervising the Depot in return for the revenue obtained from 
glass brought to the Depot. 

For the 19-week period prior to July 7, 1974, approximately 200 tons of 
paper and 50 tons of ferrous metals were brought to the Depot. The amounts 
of plastic and aluminum received have been minimal and none have been sold 
to date. 

The initial start-up costs of $5,300 for labour, equipment and materials 
plus $4,500 for advertising and $660 for operating costs to date have been 
partially offset by revenue of $3,600 from the sale of paper and ferrous 
metals. If citizen participation and the selling price for paper had 
remained constant for the duration of the program, revenue from the sale of 
recycled material would have offset the start-up and operational coats and 
the Depot would ^lave "broken even" economically. However, a recent weakening of 
the paper marVet has resulted in the paper price dropping from $16/ton to 
$5/ton. AS a result, the Depot will be approximately $4,000 short of 
recovering the start-up, advertising and operating costs after one year of 
operation, if prices remain at their present level. 

A final report will be made after the Depot has been operational for one 
year; however, this interim review indicates that the Recycling Depot is 
receiving relatively good citizen response and as a result may be the most 
effective, economic manner in which the City may participate in recycling. 


Cont'd 
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(B) Paper Collection 
(a) Background 

$20,000. was appropriated for the collection of paper on regular refuse 
collection routes which began on a weekly basis on February 25, 197A, 
and covered four areas of the City. City forces are collecting paper 
in three areas and X-Kalay is collecting in the fourth area. These 
four areas are primarily residential in nature and contain approxi- 
mately 13% of the City's population. 

The X-Kalay organization had been collecting paper prior to the City's 
decision to experiment with a pilot paper recycling project and 
approached the City to participate in our pilot program. Council's 
approval for X-Kalay 's participation was obtained on February 19, 197A, 
and they were assigned an area similar in size and composition to one 
of the areas selected for the City's pilot program. Collection also 
began in this area on February 25, 197A, on a weekly basis. 

As the initial results showed high collection costs compared to 
revenue from the sale of recycled paper, ^and therefore a substantial 
weekly deficit, monthly paper collection was initiated on May 1 in an 
additional four areas to establish the variations in citizen partici- 
pation and collection costs between weekly and monthly collection 
programs . 

To July 7, 197A, $29,973 has been expended on this recycling project. 
The recycling account includes the $20,000 appropriated, plus $12,739 
from the sale of recycled paper. Without further funding, the pilot 
programs will have to be terminated. 

The recent weakening of the paper market and the resulting drop in 
selling price from $16/ton to $5/ton will adversely affect any 
expansion of the pilot project to City-wide paper collection. 

(b) Summary Results 
(i) City 

A summary of the City's weekly and monthly programs is presented 
in the following tabulation: 



Weekly 
Collection 

Monthly 
Collection 

Duration 

19 weeks 

3 months 

Tons of paper collected (total) 

356 

125 

Tons of paper collected/beat/month 

27.1 

10. A 

Proportion of refuse recycled 

10% 

A% 

Collection Costs 

$1A,I67. 

$5,357 

Advertising CoBts 

$ 2,95A. 

$2,89A. 

Resale Credits (based on $16/ton) 

$ 5,688. 

$1,999. 

j Deficit 

$11,A33 

$6,252. 


As indicated in the preceding tabulation, weekly collection is 
receiving much greater response than monthly collection (27.1 
tons/beat/month versus 10. A tons/beat/month). 
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An exact projection of City-wide collection costs, based on the 
pilot project costs, is difficult to estimate due to City-wide ^ 
variations in density, type of development and citizen participation. 
However, City-wide collection is estimated to incur the following 
costs in 1974 dollars based on the most recent paper price of 
$5/tonf 

Weekly collection - annual net operating deficit of appgOKlmfttftly 

$200,000., plus a capital expenditure 
of $266,000. for seven additional 
vehicles 

Monthly collection -annual net operating deficit of ftpproxlJMltely 

'?175,000., plus a capital expenditure 
of $190,000. for five additional 
vehicles 

These projected costs include anticipated reductions in collection, 
relay and disposal costs. The relay and disposal cost savings 
should be realized inmediately ; however, the collection cost 
savings would require several years to incorporate a restructuring 
of the existing beats to reflect the amount of paper removed from 
the regular refuse. 

(ii) X-Kalay 

X-Kalay's collection costs appear to be comparable to the City's, 
although detailed information is not available. However, citizen 
participation and, as a result, the amount of paper being collected 
decreased to the stage where X-Kalay no longer wanted to continue 
collection. As the four-month trail period was almost completed, 
X-Kalay was allowed to discontinue their operation; however. City 
forces have taken over collection in the area to maintain 
continuity and citizen goodwill until the program is completed. 

(iii) Telephone Survey 

A telephone survey was also conducted, during the latter stage of 
the collection program, to determine the degree of citizen parti- 
cipation in the pilot recycling areas and to solicit anv suggestions 
and comments that the householders may have regarding the program. 

The survey indicated that 60% of the households were participating 
in the weekly collection program while onlv 33% were participating 
in the monthly collection program. These results confirm that 
weekly collection is receiving approximately twice the response 
of monthly collection as indicated by the weight of paper collected/ 
beat/month (27.1 tons versus 10.4 tons). 

Of the 40% not participating in the weekly program, 37% indicated 
that they were not aware of the pilot program, but would have 
participated, thereby increasing the participation percentage from 
60% to 75%. Correspondingly, of the 67% not participating in the 
monthly program, 26% indicated that they were not aware of the pilot 
program but would have participated, thereby increasing the parti- 
cipation percentage from 33% to 50%. 

(c) Conclusions 

The pilot projects have been successful in that they have provided 
information on citizen participation, market stability and opera- 
tional difficulties as intended. The following conclusions may 
be drawn from the pilot programs: 

(i) Citizen Participation 

As the recycling program was being carried out in limited areas, 
the program could not utilize the newspapers and radio for mass 
advertising but had to use circulars delivered from door to door. 
If City-wide recycling were instituted, the media could be utilized 
for a more effective advertising campaign; however, participation 
would have to increase to ali^ost 100% for recycling to be economic. 
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- Weekly Collection 


The telephone survey indicated that approximately 60% of the 
households are participating in the weekly collection program. 
At this level of participation, approximately 10% of the 
household refuse would be recycled through weekly backyard 
paper collection. 

- Nonthly Collection 

At the 33% level of response indicated by the telephone survey, 
approximately A% of the household refuse would be recycled 
through monthly backyard paper collection. The drop in parti- 
cipation between weekly and monthly collection (60% vs. 33%) 
is likely attributable to the increased effort reauired by 
monthly collection; the householder must store the paper longer 
which reauires more space and must also remember to place the 
paper out on the designated collection day. If the day is 
missed, the paper must either be stored for another month or 
placed out for collection with the regular refuse and lost for 
recycling purposes. 

As both programs received the same degree of advertising, it 
appears that the public would prefer weekly collection. 

(ii) Market Stability 

The market for recycled paper had remained at $16/ton for the 
initial four months of the pilot program and thereby appeared to 
be relatively stable. However, a sudden weakening of the paper 
market has resulted in the selling price dropping from $16/ton 
to $5/ton. At the present time, our buyer cannot confirm whether 
the price will stabilize at this level or fluctuate either higher 
or lower as the price is dependent on the export market. However, 
the market is expected to stabilize this fall once the current 
stockpiles have been depleted. 

A weekly City-wide program would recycle approximately 11,000 tons 
of newspaper annually, which is approximately equal to the total 
annual requirement for our present customer. If paper collection 
were initiated on a City-wide basis, our present customer would 
continue to purchase all the paper collected by City forces and 
would export any paper surplus to their requirements. Alternatively, 
the City could locate other customers who would export all the paper. 
However, selling directly to the export market would require that 
the City separate the paper into several categories and bale it for 
shipment as opposed to our present method of selling without sorting 
or baling and thereby eliminating this time-consuming operation. 

If City-wide paper collection were instituted, it would be in the 
City's best interest to enter into a multi-year contract for the 
sale of recycled paper in order to eliminate any short term price 
fluctuations. However, any long term fluctuations would still be 
reflected in any new or renewed contracts. 

Fluctuations in the selling price of recycled paper will have « 
substantial effect on the economics of paper collection; 
however, the price will not likely rise to the level where 
paper collection becomes profitable as indicated in the 
following tabulation: 


Paper Selling Price/Ton 


Estimated Annual 
Net Cost for 
Weekly Collection 


$ 5. 
$10. 
$15. 
$20. 
$25. 


- $ 15,000 


$200,000 
$1A5,000 
$ 90,000 
$ 40,000 
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Ciii) Operational Difficulties 

A major limitation for a collection type recycling program is 
the lack of specialized equipment that enables collection to 
be carried out in the most economic manner. The City's present 
trucks do not have space where adequate built-in storage can be 
provided to permit the regular collection crews to collect the 
recyclable paper along with the regular refuse pick-up. As a 
result, separate crews which collect only recyclable paper also 
have to cover the area making this a relatively inefficient 
operation. On a City-wide basis, this type of collection is 
estimated to cost approximately $200,000 annually for weekly 
collection . 

Simultaneous collection of recyclable material and household 
refuse would reduce collection costs substantially and optimize 
the collection of recyclable material. This would require a 
vehicle especially designed for the type of operation and having 
adequate storage areas for recyclable material. However, a 
vehicle having these features is not available at the present 
time. TheCity's present vehicles could be modified at an 
estimated cost of $30,000., however, this modification would 
not be as functional as specially designed recycling vehicles. 
Using modified vehicles it is estimated that weekly paper 
collection would incur an annual net deficit of $150,000. 
This cost includes a saving for relay and disposal costs, 
however, there would not be a saving for restructaring the 
regular beats. 

Another problem being experinced is the "pirating" of paper 
placed out for City collection by private collectors. This 
reduces the amount of paper collected by City crews and corres- 
pondingly reduces credits from the sale of recyclable paper. 

(d) Summary 

The high collection cost, resulting from the unavailability of 
suitable vehicles for collection type recycling, is the major 
obstacle for paper collection; extension of this pilot project 
by either weekly or monthly collection, to be City-wide, will 
involve a substantial annual cost. If paper collection were 
instituted on a City-wide basis, the annual cost might be reduced 
as more experience is gained, when truck modifications are made, 
more appropriate collection vehicles are purchased, and if citizen 
participation increases. However, the stage where this type of 
recycling would be economically feasible or at least incur minimal 
losses is a number of years in the future, if ever. During this 
time there would be continuing operating deficits which would 
have to be absorbed. 

(e) Options 

The present vehicle limitations and high collection costs are 
resulting in a deficit operation. One option now available is 
to terminate the pilot programs until an innovation in the design 
of collection vehicles occurs which would increase efficiency and 
reduce operating costs. Discontinuing the program would result 
in a loss of continuity and citizen goodwill that has been 
established by the pilot programs. Alternatively, the pilot 
programs could be continued, with minor modifications made to 
several of our present collection vehicles In an attempt to 
reduce costs, while any new types of collection vehicles are 
investigated with regard to their suitability as recycling vehicles. 

In order to maintain the public interest generated by the pilot 
programs. Council may wish to continue the weekly pilot collection 
program until the Recycling Depot pilot is completed (February, 
1975). It is estimated that continuation of the pilot program 
in the four weekly areas would cost $32,000. 
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The Acting City Engineer submits the following for Council's CONSIDERATION: 

I. The pilot paper collection programs be terminated 

immediately. Prior to the termination of the Recycling 
Depot pilot program in February 1975, the two modes of 
recycling - Depot and paper collection - will be examined 
and reported on, based on prevailing market conditions 
and outlook. 


II. The weekly pilot recycling program be continued until 
February 1975, at an estimated net cost of $32,000. 

During this period there would be experimental modifications 
to a limited number of our present vehicles and the 
recycling suitability of alternate type of vehicles would 
be investigated. The results of the program and feaslbllitv 
of any new vehicles would be reported on along with the 
results of the Recycling Depot in March, 1975. 

III. The Comptroller of Accounts advises that If approved, the 
source of funding will be Contingency Reserve. 
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BUILDING & PLANNING MATTERS 


RECOMMENDATIONS 


1, Development Permit Application No. 67174 
2970 Kings way 

The Director of Planning reports as follows: 


IMPERIAL OIL LIMITED have filed Development Permit Application No. 67174 to 
re-construct a gasoline seirvice station (self-service) on this site at the 
southwest corner of Kingsway and Rupert Street. The site is located in a C-2 
Commercial District. 

The gasoline service station policy, as adopted by City Council in October, 1968, 
permits the rebuilding of the existing gasoline service station on this site. 

The Technical Planning Board and the Vancouver City Planning Commission recommend 
that Development Permit Application No. 67174 be approved in accordance with the 
submitted application, such plans and information forming a part thereof, thereby 
permitting the re-construction of a gasoline service station (self-service) on 
this site, subject to the following conditions: 

1. Prior to the issuance of the Development Permit: 

(a) Revised drawings are to be first submitted to the satisfaction of the 
Director of Planning, clearly indicating: 

(i) The provision of an off-street loading and unloading space; 

(ii) Dimensioning of the off-street parking facilities and the off- 
street loading and unloading space; 

(b) The landscaping and the treatment of the open portions of the site are 
to be first approved to the satisfaction of the Director of Planning. 

2. The four off-street parking spaces and the one off-street loading and unload- 
ing space are to be provided in accordance with the approved drawings and 
relevant requirements of Sections 12 and 13 of the Zoning and Development 
By-Law, WITHIN SIXTY (60) DAYS OF THE DATE OF ANY USE OR OCCUPANCY OF THE 
PROPOSED DEVELOPMENT, and thereafter to be permanently maintained. 

3. All landscaping is to be provided in accordance with the approved drawings 
WITHIN SIX (6) MONTHS OF THE DATE OF ANY USE OR OCCUPANCY OF THE PROPOSED 
DEVELOPMENT, and thereafter to be permanently maintained in good condition at 
all times. 

4. The development, including the use of all open portions of the site, is to be 
carried out and maintained at all times in accordance with the approved 
drawings and Section 11(10) of the Zoning and Development By-Law. 

5. No roof signs shall be permitted on the proposed development. 

IT IS RECOMMENDED THAT Development Permit Application No. 67174 be approved in ac- 
cordance with the recommendations of the Technical Planning Board and the Vancouver 
City Planning Commission. 

2, Development Permit Application No. 67175 
3401 East Hastings Street 

The Director of Planning reports as follows: 

IMPERIAL OIL LIMITED have filed Development Permit Application No. 67175 to re-con- 
struct an existing gasoline service station at the northeast corner of Cassiar 
Street and East Hastings Street. The site ts located in a C-2 Commercial District. 

]l 
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The gasoline service station policy, as adopted by City Council in October, 1968, 
permits the rebuilding of the existing gasoline service station on this site. 

The Technical Planning Board and the Vancouver City Planning Commission recommend 
that Development Permit Application No. 67175 be approved in accordance with the 
submitted application, such plans and information forming a part thereof, thereby 
permitting the re-construction of an existing gasoline service station on this site, 
subject to the following conditions: 

1. Prior to the issuance of the Development Permit: 

(a) Revised drawings are to be first submitted to the satisfaction of the 
Director of Planning, clearly indicating: 

(i) The provision of one off-street loading and unloading space; 

(ii) The dimensioning of the two (2) off-street parking spaces and the 
one off-street loading and unloading space; 

(b) The landscaping and the treatment of the open portions of the site are 
to be first approved to the satisfaction of the Director of Planning. 

2. The two off-street parking spaces and the one off-street loading and unloading 
space are to be provided in accordance with the approved drawings and the 
relevant requirements of Sections 12 and 13 of the Zoning and Development 
By-Law WITHIN SIXTY (60) DAYS OF THE DATE OF ANY USE OR OCCUPANCY OF THE PRO- 
POSED DEVELOPMENT, and thereafter to be permanently maintained. 

3. All landscaping is to be provided in accordance with the approved drawings 
WITHIN SIX (6) MONTHS FROM THE DATE OF ANY USE OR OCCUPANCY OF THE PROPOSED 
DEVELOPMENT, and thereafter to be permanently maintained in good condition at 
all times. 

4. The development, including the use of all open portions of the site, is to be 
carried out and maintained at all times in accordance with the approved draw- 
ings and Section 11(10) of the Zoning and Development By-Law. 

5. No roof signs shall be permitted on the proposed development. 

IT IS RECOMMENDED THAT Development Permit Application No. 67175 be approved in 
accordance with the recommendations of the Technical Planning Board and the Vancou- 
ver City Planning Commission. 

3 . Ray-Cam Proposal - Disposal of Site 

The Deputy Director of Planning, as Chaiiman of the 

Urban Renewal Co-ordinating Committee, reports as follows: 

The proposal to build the Ray-Cam recreation project has 
been approved by the City Council and the Provincial 
Government, and is now awaiting final approval by the CMHC. 
The project is to be located adjacent to the Raymur housing 
project, on a site acquired as part of the Urban Renewal 
Program, at the southeast corner of Hastings Street and 
Campbell Avenue. Title to the site is held by the City 
for the Urban Renewal partnership. 

A final decision has not yet been made on who will own the 
new facility, but as the property is adjacent to the Raymur 
housing project and is intended largely to serve the project, 
it is likely that the title finally will be vested in the same 
Federal/Provincial partnership which owns the housing project. 


Cont'd. . . 
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The disposition of the site has been discniased by the Urban 
Renewal Co-ordinating Committee and the Director of Social 
Planning, and it is a reconrmendation of the Committee that 
the City should dispose of its 25% share of the site to the 
other two Urban Renewal partners. 

The land was purchased in three parts between July 1961 and 
February 1966; and the total cost was $93/353.00. 

Accordingly, it is RECOMMENDED that the City request the 
Provincial and Federal Governments to buy out the City share 
of the site for the proposed Ray-Cam Develc^iwant . 

i 

i CONSIDERATION 


4. Development Permit Application No, 667O6 
1170 Chestnut Street 


The Director of Planning reports as follows: 

VLADIMIR PLAVSIC & ASSOCIATES, Architects, have filed a Developinent Permit 
Application No. 66706 to make alterations and add to a building on this 
site and use it as a music school. The site is located in a RT-2 Residential 
District, being located in Vanier Park. 

On June 28, 1974, the Technical Planning Board approved the Development 
Permit Application subject to several prerequisite conditions which included 
landscaping, to the approval of the Director of Planning, compliance with 
the conditions set down by the City Council at its meeting of November 20th, 
1973, and the design to be first approved by the Technical Planning Board 
after advice from the Urban Design Panel. 

The Urban Design Panel, at their meeting of June 24th, 1974, recommended 
refusal of the design. 

The minutes of the Urban Design Panel meeting of June 24th, 1974, state: 

"The Panel had viewed this concept at the previous meeting and 
had deferred final comment until more information was obtained 
on the future total development of Vanier Park. It had been 
decided to write Mr. Larry Foster, the new Parks Board Planner, 
to meet with the Panel to explain Parks Board policy and plans 
with respect to this proposed facility within the context of the 
development of Vanier Park. 

"Mr. Foster advised the Panel that no fixed plans for the future 
of Vanier Park existed but that some thought had been given to 
developing the eastern portion of the park into an amphitheatre. 
He explained that the proposed parking area on the east side of 
the music school would have to be moved to the west side of the 
building in order not to spoil the opportunity to develop the 
eastern portion of the park. 

"The panel is of the opinion that until a plan for Vanier Park is 
established and adopted no approval should be given to piecemeal 
development proposals such as the proposed community music school. 

"The Panel raises the following questions: 

1) Is Vanier Park to become a centre of cultural activities and 
if so, is this building as proposed an asset? 


Cont'd. • • 
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REPORT REFERENCE AND BOARD OF ADMINISTRATION 
AND OTHER REPORTS 


I. Study: City's Insurance Program 
and Requirements 


The Board of Administration, under date of June 17, 1970, 
submitted a detailed report from the Director of Finance regarding 
study of the City's insurance program and requirements. Various 
recommendations are set out which the Board of Administration 
recommends be adopted. The Council is requested to consider, 
however, its policy regarding earthquake damage insurance. 

The Deputy Director of Finance explained various features of 
this report, with the assistance of the City's insurance consultant, 
Mr. D. Macdonald . 

The Council took action as follows: 

MOVED by Aid. Bird, 

THAT the ig years remaining of the main schedule fire insurance, 
extended coverage and malicious damage policy with Commonwealth 
Insurance Company be cancelled and replaced by a new three year 
policy with the consortium of 20 companies put together by the broker 
Macaulay Nicolls Maitland & Co. Ltd. 

- CARRIED 

MOVED by Aid. Bird, 

THAT the Burrard Marina, Arboretum, Mercantile, and Floater 
policies be cancelled and rewritten as part of the modified 'policy 
group', with earthquake coverage being deleted. 

- CARRIED 

MOVED by Aid. Bird, 

THAT flood insurance and boiler explosion insurance be added to 
the modified 'policy group'. 

- CARRIED 

MOVED by Aid. Bird, 

THAT the City insure, as a general principle, on 'new replace- 
ment value', rather than 'actual cash value'. 

- CARRIED 

MOVED by Aid. Linnell, 

THAT $6,100 be provided from Contingency Reserve for the 1970 
portion of the additional cost of the above. 

- CARRIED 

MOVED by Aid. Bird, 

THAT the bridge insurance policies be brought up to 'new 
replacement value', adding approximately $8,000,000 to the insured 
value, at a cost of approximately $28,000 for three years. 

- CARRIED 

MOVED by Aid. Bird, 

THAT $4,700 be provided from Contingency Reserve for the 1970 
portion of the additional cost of bringing the bridge insurance up 
to new replacement value. 

- CARRIED 

MOVED by Aid. Broome, 

THAT the City do not carry insurance for Burrard Amusements. 

- LOST 
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2) Does each facility have to provide its own parking? Three 
parking lots already exist; one of the Civic Marina, one for 
the boat launching ramp and one for the Museum-Planetarium- 
Archives complex. 

3) Does the rigid berm landscaping as proposed, relate to the 
intended soft park landscaping? 

4) To what extent will the Public benefit and derive enjoyment 
from the presence of this private institution in a Public Park? 

"In attempting to answer these questions the Panel has come to the 
conclusion that the building appears to be insular and introverted. 
Interest and entertainment value of musical activity should possibly 
be revealed to passers-by or even spill out into the park so as to 
provide public enjoyment and enterainment. 

"The Panel finds the parking lot an obnoxious intrusion into public 
park space and finds the angled flat berm landscaping too rigid. 

"Unless consideration can be given the above criticism and a 
masterplan for Vanier Park is developed which justifies this 
private use of public park space, the Panel feels that it has 
no other option than to recommend refusal. 

"This building and its related activity can be a great asset to 
Vanier Park. As presently proposed it is not. 

" RECOMMENDATION : That the Technical Planning Board refuse this 
design on the grounds that it, if executed, would adversely affect 
public amenity." 

In accordance with Council's policy, the Technical Planning Board cannot approve 
this design against the recommendation of the Design Panel. The matter is there- 
fore submitted for the CONSIDERATION of Council. 


INFORMATION 


5. Demolition of Buildings 

601 - 619. 623 - 627 Howe Street, and ^32. ^40 Dunsmuir St . 

The City Building Inspector reports as follows: 

"Mr. Thomas A. Dohm, Q.C. requests permission to appear before Council 
on behalf of certain tenants of the buildings addressed as 601-619, 
623-627 Howe Street, and 832 and 84O Dunsmuir Street. These tenants 
have been advised by agents acting for the lessor of the building 
that they want vacant possession by October 31st, 1974* Mr. Dohm 
wants to know what is the status of the matter and wishes to make a 
presentation before Council on behalf of the tenants. 

Permits have been issued for the subject site as follows: 

Development Permit #60823 for 14 storey office tower - 

- issued July 25th, 1973 

Development Permit #60823 extended by Director of Planning 

until October 25th, 1974 

Building Permit ^^©69857 to demolish existing buildings - 

- issued June 7th, 1974« 


Cont ' d 
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No application to this date has been received for a Bioilding Permit 
for the office building. 

I am not aware of any power which the City has to stop the developer 
from proceeding with demolition of the buildings. 

This report is submitted for the INFORMATION of Ctoxincil." 

(Copies of Mr. Dohm's letter dated June 19. 1974 are 
circulated for the information of Council.) 

DELEGATION REQUEST - MR. THOMAS A. DOHM 


RECOMMENDATION 


6. Downtown Vancouver Study - Distribution of Portion 

of the Draft for use in Public Discussion 


The Director of Planning reports as follows: 


"The full report on the Downtown Study is now expected to be transmitted 
to Council at its meeting on September 17, 1974. Council may then wish to 
hold public meetings on the report, and possibly to hold a public hearing 
to consider some changes to the present zoning By-Law. 

The Chairman of the Civic Development Committee has suggested that public 
discussion on elements of the Study could be usefully encouraged to start 
before the publication of the main report. This could be achieved by 
obtaining Council approval for release of sections of the current Draft 
for public consideration and discussion, and then making such sections of 
the Draft freely available to anyone requesting a copy. Copies could also 
be circulated for comments to all persons and groups listed with the 
Study Team as having a specific interest in Downtown planning. 

Accordingly, a section from the current Draft, entitled "Procedures for 
Control of Development" is attached for consideration by Council. This 
draft section describes a number of alternative ways of changing the 
present process for control of development, including the establishment 
of a Hearing Board to assume the present functions of the Technical 
Planning Board. 

Discussion and consideration of this section of the Draft can usefully 
take place independently of the discussion of urban design and planning 
contained elsewhere in the Draft. The Chairman of the Civic Development 
Committee has requested that a Draft summary of the urban design concept 
and of the guidelines be similarly transmitted to Council at its next 
regular meeting. 

It is suggested that when distributing this Draft report, the people 
receiving it be informed that Council will be considering the Full 
Report on the Downtown Study on September 17th and will then determine 
the timing and method of public discussion including the timing for 
receiving comments." 

RECOMMENDATION: That City Council approve immediate distribution 

of the attached Draft, "Procedures for Control of Development" for 
public discussion and consideration. 


Department Report, August 23, 197 4 


(CLAIMS - 1) 


LICENSES AND CLAIMS ^iATTERS 


RECOMJIENDATION : 


1. S. M. Anderson 

Claim No. 14414 re Car Accident 


The Director of Legal Services reports as follows: 

"The Claimant, Mr. Sydney M Anderson, has submitted a claim 
in the amount of $1,322.50 representing the value of his car, 
after salvage of $620.00 has been deducted, which was totally 
demolished in an accident on the Georgia Viaduct on August 27, 
1973. 

A report from the Engineering Department indicates that prior 
to the accident, a City crew had applied oil to the surface 
of the Georgia Viaduct and that the protective traffic con- 
trols were removed before the oil was dry, and that this 
still-wet oil, combined with rain, created an extremely 
slippery surface on that part of the Viaduct in question. 
This slippery surface caused the Claimant's automobile to 
go out of control and collide with a lamp standard and 
another vehicle, which was also using the Viaduct at the 
time . 

It is the opinion of the Corporation Counsel that the City is 
liable to the Claimant, and that the Claimant has substantiated 
his claim for $1,322.50. Therefore, payment of this claim is 
RECOMIENDED. " 


PART REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON WATERFRONT AND ENVIRONMENT 


August 8, 197 4. 

A meeting of the Standing Committee of Council on Waterfront 
and Environment was held on Thursday, August 8, 19 74, at approximately 
3:30 p.m. in the No. 1 Committee Room, third floor. City Hall. 


PRESENT; 


Alderman Pendakur, Chairman 
Alderman Linnell 
Alderman Marzari 


ABSENT; 


Axderman Massey (Leave of Absence) 
Commissioner DuMoulin 


CLERK; 


H. Dickson 


RECOMMENDATION : 


1. End of Main Street and Adjoining Foreshore 

The Committee had before it for consideration the attached 
report dated July 31, 1974, from the Planning Department, which 
suggests that a condition imposed by Council on a Development Permit 
Application be waived. (Council's action also attached.) 

A representative of the Planning Department added to this 
report, stating Eraser River Pile Driving Co. Ltd. had already 
started work on the site at the foot of Main Street when Council 
specified the development site be moved 100 feet east of the Main 
Street End to preserve the view from the shore. The Planning Depart- 
ment spokesman said that if work continues in its present location 
it will not interfere with any City plans for the street end. 

Following discussion, it was 

RECOMMENDED : 

THAT Council delete its earlier requirement that the 
Eraser River Pile Driving Co. Ltd. move its development 
100 feet east of the Main Street end; provided that no 
aggregate piles be permitted on the site within 100 
feet of the end of Main Street. 


INFORMATrON ; 

2 . North Eraser Harbour Commission 

The Committee had before it for consideration the attached 
letter dated July 25, 1974, from Coinmissioner J. S. Alsbury of the 
North Eraser Harbour Commission advising that the Commission does 
not have a Municipal Surplus Fund, but does have a fund in reserve 
for future hairbour developments. 

It was 

RESOLVED: 

THAT the letter dated July 25, 197 4, from Commissioner 
J. S. Alsbury of North Eraser Harbour Commission be 
received. 


3. Development Permit Application No. 6760 8 - Alberta 
Wheat Pool 


The Committee had before it for consideration the attached report 
dated August 2, 197 4, from the Deputy Director of Planning advising 
of Alberta Wheat Pool*-s plans for reconstruction work at its terminal 
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at the north foot of Cassiar Street on Burrard Inlet. 

The Committee observed the Wheat Pool has been a source 
of air pollution by wheat dust in the past. The Committee also 
expressed a desire that landscaping be provided. 

Following discussion, it was 

RESOLVED : 

THAT Development Permit Application No. 67608, Alberta 
Wheat Pool, be processed by the Standing Committee of 
Council on Waterfront and Environment at its next meeting. 


The meeting adjourned at approximately 5:10 p.m. 


* * * 


FOR CQmiai miQii see page(S)../^,„ 



STANDING COMMITTEE OF COUNCIL 
ON 
HOUSING 


August 14, 1974 

A meeting of the Standing Committee of Council on Housing was 
held on Wednesday, August 14, 1974, at 10:30 a.m. in the No. 1 
Committee Room, Third Floor, City Hall. 

PRESENT: Alderman Harcourt, Chairman 

Alderman Volrich 

ABSENT: Alderman Massey (Leave of Absence) 

Alderman Rankin (Leave of Absence) 

CLERK: R. Demofsky 

The Minutes of the meeting of July 24, 1974 were adopted. 

No quorum being present, the following report is submitted to 
Council for CONSIDERATION. 

CONSIDERATION : 

1. Senior Citizens Housing Site 

City Council on March 12, 197 4, approved the recommendation of 
the Standing Committee on Housing contained in a Planning Department 
report dated February 26, 1974, recommending that the City-owned 
land known as Lots 10 to 24 and the east 13 feet of Lot 25, plus City 
lanes all in Block 2, north half section 35 situated on the west side 
of Renfrew Street between 5th and 6th Avenues be sold to the Association 
of Benevolent Craftsmen for a Senior Citizens housing development. 

Submitted for the Committee's consideration was an information 
report dated August 1, 1974 from the Supervisor of Property and 
Insurance regarding the above noted matter. 

This report, which is on file in the City Clerk's Office, stated 
in part: 

"The Supervisor of Property and Insurance notified the Association 
that the estimated value of the site was $485,000. 

The Association now advised that they have carefully considered 
the costs of building, financing, overhead, together with the value 
of the land and have checked into alternative methods of financing. 
These factors, considered together with the building trades strike 
and the number of units they would be permitted to build, have brought 
them to the decision not to proceed with the development." 

It concluded by advising that this site is within an almost 
entirely residential district, but is close to schools, bus, and 
commercial district, which make it a possible family housing site 
as well as a Senior citizens site. 

A representative from the Property and Insurance Department 
advised the Committee that the Provincial Government was interested 
in purchasing this site. 

RESOLVED, 

A. THAT no commitments be made for this site at this 
point in time. 

B. THAT the Chairman be instructed to contact all Senior 
Citizens' groups and non-profit housing organizations 
in the City of Vancouver to determine whether any 
such organizations would be interested in the above 
noted site. 


2 . Housing Corporation and Land Banking 

Submitted for the Committee's consideration were: 

Cont'd . , . 
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a. a letter dated July 30, 1974, from C.M.H.C. outlining the 
way in which the City's proposed housing development corpor- 
ation would relate to the various provisions in the National 
Housing Act for both project financing and land banking. 

b. a report from the Director of Finance and the Director of 
Legal Services outlining the nature of a Housing Corporation, 
how it might be organized and directed, and also financed. 

c. a report from the Director of Finance dated July 31, 1974 
outlining the ways in which the City of Vancouver presently 
land banks. 

(These are on file in the City Clerk's Office.) 

It was noted that with regards to setting up a Housing Corpora- 
tion, the Statutory Corporation, set up under a special act of the 
Legislature might be more effective than such a corporation set up 
under the Companies Act as outlined in the report of the Director 
of Finance and Director of Legal Services. The Committee was 
advised that the G.V.R.D. Housing Corporation was set up under the 
Companies Act and was quite satisfactory. 

RESOLVED, 

THAT further discussion on these matters be tabled pending 
receipt of more information on statutory corporations. 


3 , East Hotel 

At a meeting of the Housing Committee on July 24, 1974, it 
was recommended : 

"THAT the Chairman of the Housing Committee be instructed 
to discuss with representatives of C.M.H.C. and the 
Provincial Government the possibility of the City of 
Vancouver leasing or purchasing the East Hotel for resi- 
dential use." 

The Committee was advised that the Board of Administration had 
discussed with C.M.H.C. the possibility of having C.M.H.C. purchase 
the East Hotel. However, the owners were not interested in selling. 
Also, that C.M.H.C. thought that expropriation was too costly, and 
advised trying to negotiate the purchase price with the owners. 

The Chairman advised that following lengthy talks on the 
East Hotel with a wide variety of interested parties, he was of the 
opinion that the two issues here are fate of the tenants, and the 
fate of the building. 

He also advised that the tenants had two choices - to stay or 
to relocate. With regards to relocation a representative of the 
Social Planning Department advised the Committee that his department 
surveyed eleven hotels within a three block radius of the East Hotel, 
and found 63 vacancies. It was therefore concluded that the tenants 
of the East Hotel could be relocated within the immediate area. How- 
ever, only one of the eleven hotels had shown intent to comply with 
the requirements of the Fire By-law, and the remaining ten hotels had 
been issued 60 to 90 day notices by the Fire Department. Also that 
two of the eleven hotels had given notice to vacate by August 31, 1974, 
to their tenants. This would bring the total number of tenants to be 
relocated to approximately 80, and a total of only 63 vacancies were 
found from this survey. Many of these tenants are very elderly, and 
not able to take care of themselves. The majority of the hotels 
surveyed advised that they would not be willing to take tenants who 
could not care for themselves. 


Cont'd . 
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RESOLVED , 

A. THAT the Social Planning Department be instructed to 
communicate to the tenants of the East Hotel that if 
they wish to relocate the Social Planning Department 
would find alternate accommodation for them. 

B. THAT the Social Planning, Department report back on 
relocations required as a result of closures of other 
hotels in the Downtown Eastside area of the City of 
Vancouver . 

C. THAT the Social Planning Department report back with 
recommendations on extra financial and staffing assis- 
tance which would be required to establish presence in 
the Downtown Eastside area in order to relocate tenants 
when required. 


4 . Downtown Eastside Housing Study 

Council on June 25, 1974, approved the following recommendation 
of the Housing Committee: 

"THAT the United Housing Foundation report back to this 
Committee when the results of a study, on 'The Effective 
Management Structure, and Building Standards Allowing 
Renovations to be Economically Feasible on the Central 
and Ferry Hotels', are available." 

Submitted for the Committee's consideration was a brief from the 
United Housing Foundation outlining future considerations for 
maintenance of housing in the Downtown Eastside. (The hotel study 
referred to herein is on file in the City Clerk's Office.) 

Representatives of the United Housing Foundation, and the 
management consultant firm of Pannell, Kerr, Forster, and Associates 
were present,* and outlined some of the items noted in the hotel study. 

RESOLVED , 

A. THAT the report from the United Housing Foundation outlining 
future considerations for maintenance of housing in the 
Downtown Eastside be received. 

B. THAT Council approve in principle the items outlined in the 
above noted report. 

C. THAT representatives of the United Housing Foundation, B. C. 
Housing Management Commission and the management consultant 
firm of Pannell, Kerr, Forster, and Associates meet with 
representatives of C.M.H.C. and the Provincial Department of 
Housing to discuss funding and management procedures of low 
income accommodation in the Downtown Eastside, and make formal 
presentation to the next Housing Committee meeting on 
September 10, 1974. 


5. Open Bible Chapel 

At the meeting of the Housing Committee on June 25, 1974 it 
was recommended : 

A. THAT Council approve in principle the conceptual development 
scheme for the Open Bible Chapel Complex. 

B. THAT the Supervisor of Property and Insurance be instructed 
to proceed with negotiations for exchanging, with the Open 
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Bible Chapel, the site at 10th Avenue and Yukon Street for 
the proposed site near 54th Avenue and Kerr Street on the 
south side of the new Champlain Mall development. 

C. THAT a public hearing be held as soon as possible to amend 
the Zoning By-law, thus allowing a church and educational 
facility to be constructed on this site. 

Council on July 9, 1974, when dealing with this matter 

RESOLVED , 

"THAT this clause be referred back to the Housing Committee 
for further consideration." 

Mr. N. Jones of Jones, Havve, Delgatty, Architects, was present. 

In reply to a question from the Committee a representative of 
the Planning Department advised that rezoning would be required for 
the church portion of this complex. 

It was noted that at a public meeting of June 26, 1974, dealing 
with preliminary plans for areas 4, 5 "and 6 of Champlain Heights, this 
matter was raised and most of the people present were against high 
density dwellings being constructed ' in that area. 

RESOLVED, 

THAT this matter be referred to the Community Development 
Committee for a public meeting in the area. 


6. Fire By-law 

The Housing Committee at its meeting of July 24, 1974, when 
dealing with the above noted matter 

RESOLVED, 

"THAT the Fire Chief report back to this Committee as soon 
as possible with such recommendations as he may consider 
advisable as to the enforcement of the Fire By-law or as 
to any amendments thereto, which may allow it to be enforced 
in a more realistic and practical way outside of the Core 
Area of the City of Vancouver." 

The Fire Chief submitted for the Committee's consideration a 
report dated August 8, 1974 on Fire By-law upgrading requirements. 

Responding to a question from the Committee the Fire Chief 
advised that in view of the limited number of construction and 
sprinkler companies, an all out effort should be made to bring hotels 
and lodging houses in the core area up to the required Fire By-lfliw 
standards, and then concentrate on the dwellings outside of the 
core area. 

RESOLVED, 

THAT the report of the Fire Chief dated August 8, 1974, on 
Fire By-law upgrading requirements be received. 


7 . Fire and Lodging House By-law Appeals 

i. Mr. U. Kenklies, 227 Carrall Street 

Submitted for the Committee's consideration was a letter 
from Mr. Kenklies, dated July 3, 1974, requesting that 8 of his 
29 rooms be excused from the Lodging House By-law requirements 
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until October, 1975, the date his lease expires. 

Also submitted was a report from the Medical Health 
Officer dated July 17, 1974, advising that the 8 rooms referred 
to in Mr. Kenklies's letter were "unfit" for occupancy due 
to the lack of natural light and ventilation. 

In the discussion which ensued it was noted that four 
of the eight rooms open on to a hallway, and had a sky light. 
Natural ventilation in these four rooms was possible, but 
impossible for the remaining four. 

RESOLVED, 

THAT the Medical Health Officer reconsider his order to 
close the four rooms which could be provided with 
natural ventilation, and report back to this Committee 
as soon as possible. 

(All information referred to above is on file in the City 
Clerk's Office.) 


ii. Mr. Suppa, Marble Rooms, 107 West Cordova Street 

Submitted for the Committee's consideration was a letter 
from Mr. H. L. Cashman, Solicitor for Mr. Suppa, dated June 19, 
1974, requesting that Mr. Suppa be exempted from the provisions 
of the Fire and Lodging House By-laws until December 1, 1974. 

Also submitted was a report from the Chief Fire Warden 
dated June 27, 197 4, advising that this property had been sold 
and Mr. Suppa had been given notice to vacate the premises. 

RESOLVED, 

THAT the matter of exempting the premises at 107 West 
Cordova Street from the Fire By-law requirements be 
referred to the Fire Chief. 

(All information referred to above is on file in the City 
Clerk' s Office. ) 

iii. Mr. G. R. Hill, Silverdene Apartments^ 97 5 Denman Street 

Submitted for the Committee's consideration was a letter 
from Mr. Hill dated July 9, 1974, advising that the above noted 
premise had a basement suite, and was thus put into the 
category of a three storey building. It requested permission 
to close off this basement suite and thus be classified as less 
than three storeys so not to be subject to Fire By-law 
requirements . 

Also submitted was a report from the Chief Fire Warden 
dated July 26, 1974, advising that the two existing stairways 
in this premise could be easily enclosed to meet the Fire By-law 
requirements, and that the doors of the suites need to be 
upgraded to solid core doors. 

RESOLVED, 

THAT the Fire Chief inspect this premise at 975 Denman 
Street, and report back to this Committee. 

(All information referred to above is on file in the City 
Clerk's Office.) 

iv. St. Elmo Hotel, 42 9 Campbell Avenue 

Submitted for the Committee's consideration was a letter 
from Kee Yin Tse and Elinor Wong Der, dated July 8, 197 4, 
advising that the immediate installation of a sprinkler system 
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REPORT REFERENCE AND BOARD OF ADMINISTRATION 
AND OTHER REPORTS (cont'd) 


Study: City's Insurance Program 
and Requirements 


MOVED by Aid. Bird, 

THAT the PNE and Burrard Amusements be advised that if Burrard 
Amusements is to continue to be covered under the City policy then 
Burrard Amusements must pay the true cost of the coverage, as 
established by the underwriters of the policy. 


MOVED by Aid. Bird, 

THAT the Director of Finance and Supervisor of Property and 
Insurance be authorized to cancel the existing coverage and place 
new coverage in accordance with the recommendations of the Board of 
Administration in report dated June 17, 1970. 


Additional Earthquake Insurance 

At this point the Council gave further study to the Board of 
Administration report respecting earthquake damage coverage on 
essential above ground buildings and underground facilities. 

MOVED by Aid. Adams, 

THAT no additional earthquake insurance be taken at this 

time. 


The Council recessed at approximately 10:40 a.m. in connection with 
the Mobile Health Centre opening, following which, at approximately 
11:00 a.m., an 'In Camera' meeting was held, the Council to reconvene 
in open session thereafter. 


The Council reconvened in open session in the Council Chamber, at 
approximately 2:00 p.m., still in Committee of the Whole, His 
Worship the Mayor in the Chair and the following members present: 


- CARRIED 


(Alderman Broome is recorded as voting in the negative) 


- CARRIED 


(for Council action see 
Minutes of Council 
meeting of July 9, 1970) 


PRESENT: 


His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 

Hardwick, Linnell, Phillips, Rankin, 
Sweeney and Wilson 


DELEGATIONS 


The Council received 


delegations as follows: 


1. 


Volunteer Bureau 
for Seniors (Mrs 


and Volunteers 
Coinner) 


Proposed Plan for Coordination 
and Subsequent Extension of 
Volunteer Services in the City 


FOR COUNCIL ACTION SEE PAGES 5-7 
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in their premise at 429 Campbell Avenue was financially 
impossible . 

Also submitted was a report from the Chief Fire Warden 
dated July 31, 1974, outlining recommendations to improve this 
building to a satisfactory fire safety standard. 

Mr. Tse advised that the owners would be willing to comply 
with the Fire By-law requirements, however, that more time was 
required. Also, that he would contact the Fire Chief on or 
before August 31, 1974 with a schedule outlining when the 
required upgrading would be done. 

RESOLVED , 

THAT this matter be referred to the Fire Chief. 

(All information referred to above is on file in the City 
Clerk's Office.) 


The Chairman advised that Mr. Vileita of 2366 West 7th Avenue 
and Mr. U. Lam of the Lim Sai Hor Benevolent Association were not 
present to appeal, and would be heard at the next meeting of the 
Housing Committee. 


The meeting adjourned at approximately 12:55 p.m. 


fOR CCUiiCil ACTION SEE PAGt(S) .,4^3;., 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON WATERFRONT AND ENVIRONMENT 


August 15, 1974 


A meeting of the Standing Committee of Council on Waterfront and 
Environment was held in the No.l Committee Room, third floor, City 
Hall, on Thursday, August 15, 1974, at approximately 9:30 a.m. 


INFORMATION & RECOMMENDATION 


1. • Development Permit Application #67606 - North Foot of 
Cassiar Street - Alberta Wheat Pool 

The Committee had before it for consideration the attached memo 
dated August 2, 1974, from the Deputy Director of Planning. 

A representative of the Planning Department told the Committee 
the Alberta Wheat Pool project is a recontruct ion job involving 
replacement of wooden trestles with concrete and replacement of 
the wooden drip shed with a steel one. 

The Committee expressed concern over the appearance of the 
structures and during discussion reference was made to 
Columbia Containers' installation at 2755 Commissioner Street 
in which an indication was given to the City over a year ago 
that it would be painted. The facility, however, is not yet 
painted. 

The Committee noted that Alberta Wheat Pool is relatively 
close to a park and the visual impact of a wheat pool is 
therefore of significant importance. 

The Committee noted that as a Committee on environment it must 
exercise some influence on the environmental impact of develop- 
ments and that there possibly should be some environmental 
guidelines drawn up and added to the City Zoning Bylaw. 

Following discussion it was 

RESOLVED 

THAT the Director of Planning report to the next meeting 
of the Committee on why Columbia Containers' facility has not 
yet been painted. 

FURTHER THAT the Director of Planning report to the next 
meeting of the Committee on whether there are features in the 
existing City Zoning Bylaw to provide for environmental 
considerations. 

It was 

RECOMMENDED 

THAT Development Permit Application #67608, Alberta Wheat 
Pool, be approved, provided that 


PRESENT ; 


Alderman Pendakur (Chairman) 
Alderman Gibson 
Alderman Linnell 


ABSENT; 


Alderman Massey (Leave of Absence) 
Commissioner DuMoulin 


CLERK ; 


H. Dickson 


cont'd 
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(a) the materials, the appearance and landscaping of the 
project be compatible with the nearby public park. 

(b) the Design Panel approves the project. 

(c) the work involves no expansion of existing facilities 
at the Alberta Wheat Pool. 


RECOMMENDATION 

2. Development Permit Application #675^9 ~ North Kent Avenue, 
Fraser River Area 

The Committee had before it for consideration the attached memo 
dated August 7, 1974, from the Planning Department on a 151,050 
sq. ft. warehouse. 

A representative of the Planning Department said this warehouse 
brings to 377,066 sq. ft. the total floor area in a three- 
warehouse development on this site by Block Brothers. 

Diiring discussion the Committee expressed some concern about 
a "wall like" appearance of large warehouses and it was 
suggested this concern be considered by the joint City-Provincial 
study of the Fraser River area. Following discussion it was 

RECOMMENDED 

THAT Council approve Development Permit Application 
#675^9 for a warehouse on North Kent Avenue between St. George 
and Prince Edward Streets. 


3. Development Permit Application #67599 - B211 Borden, 
Fraser River Area 


The Committee had before it for consideration the attached memo 
dated July 31, 1974, from the Planning Department. 

A representative of the Planning Department explained the appli- 
cation is for a rail loading and unloading facility. 

Following discussion it was 

RECOMMENDED 

THAT Development Permit Application #67599, 3211 Borden, 
be approved. 


4. Kent Avenue - Industrial Route 

The Committee had before it for consideration the attached report 
dated August 14, 1974, from the Engineering Department which 
recommends the City continue to acquire land for the parallel 
twin roadway system along Kent Avenue, the two routes being 
north and south of the railway tracks. 

During discussion the Committee noted that to encourage heavy 
industrial traffic along Kent by improving Kent as a through-way 
is not compatible with the principle of easy public access to 
the Fraser River waterfront area. 


cont'd 
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Mr. K. F. Dobell of Traffic and Transportation Division of the 
City Engineering Department told the Committee that at present, 
with the portion south of the railway tracks not being a through 
route, emergency vehicle access to locations south of the railway 
tracks is critical. 


It was stated a recent survey showed in an S-hour period, 536 
trucks with three axles or more used Marine Drive and that 
some of this traffic would use Kent if Kent is made into 
a through-way both north and south of the railway tracks. 
Also, continuous streets would provide better access to the 
industrial area, and parallel routes provide the means of 
vehicle access aroxind trains. The City already owns 90?^ 
of the land required for a through route on the north side of 
the tracks and 70^ on the south side. 

It was also pointed out by the Engineering Department the 
railway tracks form a psychological blockade to the public 
which feels the area south of the tracks is strictly an 
industrial domain. 

The Committee noted the City owns eight street ends and 
property worth an estimated $8 million in the area and that 
this land is currently eyed for public recreational use or 
for exchange for other lands for public use. In addition, 
funds were recently spent for the public fishing pier beneath 
Knight Street Bridge, and the Committee is reluctant to do 
anything such as adding to industrial traffic on Kent which would 
contribute to the fishing pier being a failure. 

Following discussion the Committee 

RECOMVENDED 

(a) THAT the City retain its policy of acquiring land as 
it becomes available to make the south side of Kent a 
continuous route west of Knight Street Bridge and that 
in the area east of Borden Street to Boundary Road there 
be a continuous route on the north side only. 

(b) THAT the Development Permit Application for Coast Ferries 
east of Knight Street Bridge be approved on the condition 
that south Kent not be made a through street west of 
Coast Ferries and that landscaping compatible with the 
adjacent park be carried out. 

5. Le^se of Waterfront Lot North of Denman Street end 

The Committee had before it for consideration the attached report 
dated August 12, 1974, from the Director of Planning. 

Mr. R. C. Mann, Project Manager, Waterfront Planning Study, spoke 
to this topic suggesting that if the Committee approved the month- 
to-month lease, that it ensure that the proposed use could be 
removed within one month if necessary. He indicated that in 
month-to-month leases of waterfront land difficulties had been 
encountered when it becomes necessary for the lessee to move. 
There was some consideration given to the idea of requiring a 
bond to be posted. 

The Committee was told the applicant, a Mr. Shaeffer, intends to 
operate a yacht repair business on the site. Following discussion, 
it was 

RECOMMENDED 

THAT considering the type of use the monthly agreement 
negotiated with Mr. Shaeffer for lease of the waterfront lot 
fronting the north end of Denman Street be approved. 

cont'd ... 
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INFORMATION 

6. Board of Trade Comment on Stage 3 Waterfront Planning Study 

Mr. Terry Tanner appeared on behalf of the Board of Trade and 
told the Committee the Board is pleased with the concept of 
the Waterfront Study's Stage 3. He said, however, there could 
be some problems encountered in applying the recommendations 
to the Study, in particular, as it pertains to transportation 
and the role of the National Harbours Board. 

The Committee pointed out the Federal Government was a partner 
in the Study and that the recommendations of the Study have 
been signed by the Minister of State for Urban Affairs. The 
Committee said the Waterfront Programme is at the same point now 
as the False Creek plans were two years ago. 

The Chairman of the Committee requested that Mr. Tanner extend 
to the Civic Affairs Committee of the Board of Trade the 
Standing Committee of Council on Waterfront and Environment's 
thanks for the Board's cooperation and comment on the Waterfront 
Study. It was 

RESOLVED 

THAT the submission of Mr. Tanner on behalf of the 
Board of Trade be received. 


The meeting adjourned at approximately 11:35 a.m. 

FCS COUJiCiL kCim SEE PASE(S)./2J2^ 


REPORT TO COUNCIL 


STANDING COMMITTEES OF COUNCIL ON COMMUNITY 
DEVELOPMENT AND FINANCE & ADMINISTRATION 


August 15, 1974 

A joint meeting of the Standing Committees of Council on Com- 
munity Development and Finance & Administration was held in the 
No. 1 Committee Room, third floor. City Hall on Thursday, August 15, 
1974 at approximately 3:30 p.m. 

PRESENT: Alderman Volrich (Chairman) 

Aldermen Bowers, Harcourt, Linnell and Marzari 

ABSENT : Alderman Rankin (Leave of Absence) 

CLERK: D. Bennett 


RECOMMENDATION 

1 . Adanac North Plan/Hastings Sunrise Action Council 

Council on April 23, 1974 adopted the following recommendation 
of its Standing Committee on Community Development: 

"THAT Council approve in principle the authorization of the 
sale of the approximately 13 acres in the northwest corner 
of Charles/Adanac to the Provincial Government, for lease 
back to a housing co-operative society for the development 
of low density apartments, townhouses (all forms thereof, 
including patio clusters, etc.) duplexes and detached units 
(incorporating the concept of the zero side yards). It 
should be noted that in a co-operative housing development 
the zero side yards would exist only in design and not as 
a legal entity. 

It is proposed that the density of development not exceed 
25 units per acre, and the building not exceed two storeys 
in height, (i.e. 2 storeys plus a cellar or one storey plus 
a basement) . " 

At a meeting of the Standing Committee on June 27, 1974, it was 
resolved 

" (a) THAT the Adanac North Plan and the briefs be received; 

(b) THAT the Supervisor of Property and Insurance and 
Mr. George Chatterton, Associate Deputy Minister in 
the Housing Department of the Provincial Government 
be requested to meet with the Committee and present 
concrete figures with respect to the price of the land; 

(c) THAT representatives of the Hastings Sunrise Action 
Council and the Adanac Housing Co-operative Society 
be present at this meeting; 

(d) THAT Mr. Bob Mandeville of the Adanac Housing Co- 
operative Society obtain confirmation from the Pro- 
vincial Government and their approval of their 4% 
leasing rate; 

(e) THAT the Planning Department give the Committee a memo- 
randum as to how this plan differs from other similar 
Co-op plans and the action of Council thereon." 



cont ' d 
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Clause No. 1 (cont'd) 

The Committee had before it for consideration (copy of which is 
circulated) a report from the Director of Finance and Supervisor of 
Property & Insurance dated August 7, 1974 wherein it was stated that 
on June 12, 1974, the Supervisor of Property & Insurance advised Mr, 
Chatterton that, based on an RS-1 zoning and a hypothetical residen- 
tial sub-division, he had arrived at a net value of $1,387,000 for 
approximately 10.9 acres. He further stated that this represents a 
considerable subsidy, when, in effect, the concept is for a develop- 
ment not to exceed 25 units per acre. 

In a communication to the Mayor and Council dated July 30, 1974 
(copy of which is circulated) , Mr. Lorne Nicolson, Minister of 
Housing, has suggested that the City retain a 1/3 undivided interest 
in the property and that the Province would buy the remaining inter- 
est for the sum of $925,000. This offer was made on the following 
understanding : 

"The Province will dispose of the property only by way of 
a 4% lease to a non-profit society. The ground rent of 
4% will come to the Province. At the end of the 50 year 
lease the City will retain 1/3 of the value of the property." 

The Supervisor of Property & Insurance has reviewed this offer 
and states that since the City would in effect retain a 1/3 interest 
in the property, it should reasonably be credited with 1/3 of the 
rental. He would presume that the rental will be based on 4% of 
the $925,000.00 figure, the City should be entitled to 1/3 of such 
rental . 

The Committee also had for consideration a letter from the 
Supervisor of Property & Insurance to Mr. Chatterton dated June 12, 
1974, a letter from the Board of Administration to Mr. Chatterton 
dated August 8, 1974, a report from the Associate Director of Area 
Planning dated July 31, 1974 and a letter from Mr. Chatterton re 
the Old Girls' Industrial School site dated August 6, 1974 (copies 
of which are circulated) . 

Mr. Larry Bell, representing the Department of Housing, was 
present at the meeting and discussed proposals with the Committee. 
Representatives of the Adanac Housing Co-operative Society and the 
Hastings Sunrise Action Council were also present, Mr. Jack Allen 
being spokesman for the group. A brief dated August 15, 1974 was 
filed with the Committee. 

The Committee asked the Adanac Housing Co-operative Society to 
clarify their position with respect to the United Housing Foundation 
as the Provincial Housing agent and report back to the Committee. 
It was 

RECOMMENDED 

THAT the City contact Mr. Lorne Nicolson, Minister of Housing 
to determine: 

(a) If the Provincial Government would consider purchasing 
the whole of the property at a price of $1,387,000.00; 

(b) In the event the Province does not wish to purchase the 
whole of the property as stated, and if the City were to 
retain a 1/3 undivided interest, would 1/3 of the ground 
rent be returned to the City; 

(c) What terms and conditions would prevail in the event the 
City repurchases the property at a later date. 

Upon receipt of the foregoing information, the matter will again 
be considered by the Committee. 


The Joint meeting adjourned at 4:40 p.m. and the Standing Committee 
on Community Development convened at this time. 


fC2 CQUiiai ACTION SEE mi{%)J2.1.. 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON COM24UNITY DEVELOPMENT 


August 15, 1974 


A meeting of the Standing Committee of Council on Community 
Development was held on Thursday, August 15, 19 7 4 at approximately 
4:40 p.m. in the No. 1 Committee Room, third floor. City Hall 

PRESENT : Alderman Volrich (Chairman) 

Aldermen Harcourt and Marzari 

ABSENT : Alderman Rankin (Leave of Absence) 

CLERK: D. Bennett 


Adoption of Minutes 

The Minutes of the meeting held August 1, 1974 were adopted. 


RECOMMENDAT I ONS 

1 . Neighbourhood Pub Applications 

The Chairman outlined the following basic terms of reference 
for the Committee in dealing with new applications for licenses in 
line with guidelines previously approved by Council: 

(a) To determine if the proposed location may be an appropriate 
one, naving in mind the new Liquor Board regulations and 
the amenities, zoning, physical and social characteristics 
of the surrounding area; 

(b) If the location may be considered to be an acceptable one, 
to indicate what process should be followed to determine the 
views of nearby residents and other persons who may be 
affected; 

(c) All applications will, in any event, be subject to the 
requirements and decision of the Liquor Board. 

The Chairman also outlined the administrative procedures which 
are to be followed in dealing with these applications as follows : 

(a) An application form, available from the Permits & Licenses 
Department is to be completed by the applicant; 

(b) A letter of acknowledgement is sent to the applicant, with a 
request that he contact the Health and other departments to 
be made aware of their requirements; 

(c) An "amenity" report will be prepared by an official of the 
Department of Permits & Licenses relating to the nearby area; 

(d) The matter will then come before the Committee for considera- 
tion of the proposed location and indication as to what pro- 
cess should be followed to determine the views of nearby 
residents ; 

(e) The applicant is also requested to appear before the Committee 
at the same time; 

(f) The matter will then be reported to Council and if approved 
by Council, a copy of the particular motion will in each case 
be forwarded to the Liquor Board. 


cont ' d 
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RECOMMENDED 

THAT the basic terms of reference and procedures as outlined 
in the Chairman's oral report be approved. 


(A) Neighbourhood Pub - 2010 West 4th Avenue 

Mr. Peter Uram appeared before the Committee with respect to 
his application for a neighbourhood pub at 2010 West 4th Avenue. 

The amenity report indicated that this location is a mix of 
residential and business premises and has older 1*5 storey dwellings, 
new low rise apartments and old and new 2 storey wholesale busi- 
nesses on 4th Avenue, some with suites above. 

The application indicated that there would be six parking and 
one loading space at the rear of the site. The Committee reviewed 
the application and after discussion with Mr. Uram 

RECOMMENDED 

THAT the application of Mr. Uram for a neighbourhood pub at 
2010 West 4th Avenue be approved in principle, subject to 
the applicant submitting a signed statement from the resi- 
dents and merchants in the two blocks adjacent to the pro- 
posed location that they have no objections to the pub, and 
with the understanding that the applicant will comply with 
all applicable City legislation. 

(B) Neighbourhood Pub - 961 Denman Street 

Mr. Tom Hammond appeared before the Committee with respect to 
his application for a neighbourhood pub at 961 Denman Street. 

The amenity report indicated that in all directions from this 
site for the two blocks surveyed is RM-4 - High Rise Apartment area 
with some older frame apartment buildings also existing. There 
are other commercial establishments abutting the site on Denman 
Street. 

The application indicated that there will be 3h parking spaces 
available. The Committee reviewed this application and after dis- 
cussion with Mr. Hammond 

RECOMMENDED 

THAT this application be approved in principle and that 
approval be subject to the applicant providing a signed 
statement from the residents and business merchants in the 
800, 900, 1000 Block Denman Street that they have no objec- 
tions to this pub, and with the understanding that the appli- 
cant will comply with all applicable City legislation. 


(C) Neighbourhood Pub - 7161 Victoria Drive 

Mr. A. Mayervich appeared before the Committee in support of 
his application for a neighbourhood pub at 7161 Victoria Drive. 

The amenity report indicated that the site is surrounded on 
three sides by Single Family dwellings, and on the north side has 
a small Commercial area consisting of some 3 or 4 neighbourhood 
stores and a Public Library. 

It was noted in the application that parking would be pro- 
vided at 7110 Victoria Drive. The Committee reviewed the applica- 
tion and after discussion it was 


cont ' d 
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Clause No. 1 (cont'd) 
RECOMMENDED 

THAT this application be approved in principle, however the 
applicant will be required to carry out a referendum in a two 
block radius, the defined area to be canvassed to be deter- 
mined by the Department of Permits & Licenses in consultation 
with the Chairman, the cost of the referendum being a charge 
against the applicant and if the referendum is successful, 
then the applicant will be subject to all applicable City 
legislation. 


(D) Neighbourhood Pub - 848 East 28th Avenue 

Mr. and Mrs. Reginald K. Jackson appeared before the Committee 
with respect to their application for a neighbourhood pub at 848 
East 28th Avenue. 

As the location of this proposed pub is not in a commercial 
area and is in the heart of a Single Family Dwelling district, 
the Committee 

RECOMMENDED 

THAT no action be taken on this application. 


(E) Neighbourhood Pub - 7619 Nanaimo Street 

Mr. Byron R. Wynne appeared before the Committee in support of 
his application for a neighbourhood pub at 7619 Nanaimo Street. 

The amenity report indicated that this site is located in a 
small neighbourhood shopping area, consisting of some 3 or 4 
stores and a service station. 

It was noted that there is parking available for approximately 
25 cars. The Committee reviewed the application and after discus- 
sion it was 

RECOMMENDED 

THAT the application be approved in principle, however the 
applicant will be required to carry out a referendum in a 
two block radius, the defined area to be canvassed to be 
determined by the Department of Permits & Licenses in con- 
sultation with the Chairman, the cost of the referendiam to 
be a charge against the applicant, and if the referendum is 
successful, then the applicant will be subject to all appli- 
cable City legislation. 

2 . Off-street Parking in the West Broadway District 

The Director of Planning and the City Engineer submitted the 
following report dated August 1, 19 74: 

" I - Introduction 

Preliminary proposals for the beautifi cation of the Broadway West 
Commercial District included the construction of sidewalk projections 
at certain crosswalk locations. These projections were intended to 
improve the crosswalks and make pedestrian crossing on West Broadway 
safer. 

However, upon finalizing the beauti fi cation concept, the sidewalk 
projections have been deleted from the proposal. This deletion has 
occurred primarily because of an auto and pedestrian safety problem 
tliat would be created. Also, tu2 City Engineer believes that it 
could be necessary sometime in the future to establish a peak-hour 
parking restriction on West Broadway. 

cont ' d .... 
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DELEGATIONS (cont'd) 

2. Mr. L. Sheppard Acquisition of Property: 

(brief filed) Southeast Sector 

FOR COUNCIL ACTION SEE MINUTES OF THE 
COUNCIL MEETING OF JULY 9. 1970. 


3. B.C. Highland Dancing Grant Request 

Association (Mr. Gallaher) 
(brief filed) 

FOR COUNCIL ACTION SEE MINUTES OF THE 
COUNCIL MEETING OF JULY 9, 1970. 


4. Mr. B.A. Rhuman (for Meteorological Tower Site 

petitioners) 

(brief filed, submitted on 
his own behalf - against) 

Department of Transport re above 

(Mr. Wright) 

(brief filed in support) 

FOR COUNCIL ACTION SEE MINUTES OF THE 
COUNCIL MEETING OF JULY 9, 1970 


5. Junior Symphony Society Grant Request 

(Mrs. Noel) 

FOR COUNCIL ACTION SEE MINUTES OF THE 
COUNCIL MEETING OF JULY 9, 1970 


(a) Gastown Improvement Association General Report: 
(Dr. R.M. Kaplan) Gastown, Chinatown 
(brief filed) 

(b) Townsite Committee 
(Mr. John Parker) 

(brief filed) re above 

(c) Chinatown Improvements Association 
(Mr. Frank Chang) 

(brief filed) re above 

(d) Community Arts Council 
(Mrs. H. Symonds) 

(brief filed) re above 

(e) Residents of Gastown 
(Mr. R, Coveney) 

(brief filed) re above 

FOR COUNCIL ACTION SEE PAGES 9-11 


During consideration of the foregoing delegations, 
a short recess was observed. 
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II - Possible Peak-Hour Parking Restriction 

The City Engineer advises that, for the foreseeable future, no parking 
restriction will be established on West Broadway. In fact, it is ex- 
pected that no parking restriction will ever be required unless major 
changes occur in land use on the west side of the city or on the 
University Endov.merit Lands, or unless major changes in the transit 
system are introduced. 

There is expected to be little intensification of land use west of 
Arbutus Street. 

If a parking restriction would ever be required, it would probably not 
be before seven years. This is considered to be the maximum time period 
that a commitment like, this can be mads. 

III - Community Impact 

The merchants in the West Broadway area are concerned about a possible 
parking restriction. They believe it will be a damaging effect on both 
individual businesses and shopping district in general. This feeling 
is also shared by many community groups in the district. 

Because of this feeling, there is some hesitance on the part of merchants 
to enter into a beauti f ication program. 

Vehicular parking is considered to be extremely important to the future 
of this area. Any proposal to restrict it in the future will be reviewed 
as to its appropriateness not only from a traffic point of view, but also 
its effect on the shopping area and the community. At the present time, 
not enough is known about the University Endowment Lands for a definite 
decision on curb-lane parking to be made.- If any parking restriction, 
because of this development, is required, a comprehensive examination 
and recommended solutions to the problem would be required. 

IV - Summar y 

The City Engineer does not expect a parking restriction to be required in 
the West Broadway area for a seven year period, if at all. The necessity 
of this action will depend on developments that cannot be foreseen at this 
time. If a restriction would occur, a solution to the parking problems of 
the area would be examined on a comprehensive basis. 

It is, therefore, recommended THAT 

1. On-street parking remain as a feature of the West Broadway Commercial 
District at this time. 

2. The Director of Planning and the City Engineer carry out an investi- 
gation of parkimj policy for this area including possibilities of 
improved utilization of existing street parking, existing facilities, 
and possible off-street parking locations. " 

After due consideration it was 
RECOMMENDED 

THAT the foregoing recommendations of the Director of 
Planning and the City Engineer contained in their report 
dated August 1, 1974 be approved. 


3 . Liquor Permit Application - 141 Keefer Street 

The Committee had before it for consideration a report of the 
Zoning Planner dated August 14, 1974 with respect to a Liquor Permit 
application at 141 Keefer Street being Development Permit applica- 
tion #63200. This Development Permit Application is for an hotel 
containing retail, beverage room, cocktail lounge and restaurant 
with cocktail lounge, dining and dancing. 

cent ' d .... 
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The Technical Planning Board approved this application subject 
to the condition that prior to the issuance of the Development Per- 
mit the request be referred to this Committee for consideration of 
the new liquor outlets. 

The revised drawings received by the Department of Permits and 
Licenses on July 18, 1974 indicate the additional following pro- 
posed liquor outlets : 

(a) Cocktail lounge on the main floor having approximately 511 
square feet of area used for public assembly with a seating 
capacity of 80 people; 

(b) Cabaret on the fourth floor having approximately 3,830 square 
feet of area used for public assembly with a seating capacity 
of 174 people. 

The development is situated in the downtown area in the CM-1 
Commercial District. After due consideration, it was 

RECOMMENDED 

THAT Council approve the proposed location for a Cocktail 
Lounge at 141 Keefer Street with a seating capacity of 
80 people; 

FURTHER THAT Council approve the proposed location for a 
Cabaret (restaurant and cocktail lounge with dine and dance) 
at 141 Keefer Street with a seating capacity of 174 people. 


4 . Parki n g in P.N.E. Area During the Exhibition 

Alderman Marzari requested that this Committee go on record as 
recommending that the parking regulations which presently exist in 
the area adjacent to the P.N.E. be enforced during the Exhibition 
and that there be no relaxation of the By-law. 

The Officials reported that a directive from the Board of Adminis- 
tration had indicated that this parking By-law would be relaxed 
during the fair. It was 

RECOMMENDED 

THAT there be no relaxation of the Parking By-law in the area 
adjacent to the P.N.E. during the Exhibition. 


(Alderman Volrich is recorded as voting against this recommendation) 


The meeting adjourned at approximately 5:40 p.m. 


fck cc'j:'JC!l action see ^kzi{S) .lB£... 
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CITY OF VANCOUVER 

Special Council 
September 10, 1974 

A Special Meeting of the Council of the City of Vancouver 
was held in No. 1 Committee Room, Third Floor, City Hall on 
Tuesday, September 10, 1974 at 1:30 p.m. to discuss the Proposed 
Capital Expenditure Program, 1976-1980, Community Recreation 
Facilities and Parks sections, with the representatives of the 
Park Board. 

PRESENT: 


ABSENT: 


CLERK TO 
THE COUNCIL: 


MOVED by Aid. Rankin, 
SECONDED by Aid. Gibson, 

THAT this Council do resolve itself into Committee of the 
Whole, Deputy Mayor Massey in the Chair, to consider the Proposed 
Capital Expenditure Program, 1976-1980, Community Recreation 
Facilities and Parks sections. 

- CARRIED UNANIMOUSLY 
1. 1976-80 Five Year Capital Expenditure Program: Park Board Submissions 


Representatives of the Vancouver Board of Parks and Recreation 
were present to discuss the report of the Standing Committee of 
Council on Finance and Administration in regard to the 1976-1980 
Capital Expenditure Program. 

In a memorandum to Council the Board suggested the division 
into four major categories of the Community Recreation Facilities 


and 

Parks sections of the Five 

Year Plan: 


1. 
2. 

3. 

4. 

Park Acquisition 
Development and 
Improvement of Parks 
Community Recreation 
Facilities 

Swimming Pools - Indoor 
and Outdoor 

$ 7,073,000. 
13,916,000. 
9,800,000. 
6,900,000. 

00 
00 
00 
00 


TOTAL 

■ 37,689,000. 

00 


Less anticipated 
Provincial Gov't. 
Grant 

2,000,000. 

00 





TOTAL 

35, 689, 000. 

00 


Council noted a communication from the Board with the 
following resolution of the meeting of the Board held on September 9, 
1974 : 

"RESOLVED: As suggested by City Council, the Board 
approve $35,689,000 for the 1976-80 Five 
Year Plan, and request City Council to 
grant the Park Board latitude to move 
within the various categories and to decide 
priorities as they see fit. 

- Carried. " 


Deputy Mayor Massey 
Aldermen Bowers, Gibson, Hardwick, 
Linnell, Marzari, Rankin, and Volrich 


Mayor Phillips 

Aldermen Harcourt and Pendakur 


Marilyn Clark 
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Special Council, September 10, 1974 


MOVED by Aid. Bowers, 

THAT City Council agree with the major categories 
as outlined in the Park Board's memorandum dated September 10, 
1974, with regard to the 1976-1980 Five Year Plan allocations; 

AND THAT the Park Board be requested to report back to 
Council within 2 weeks with their priorities within those 
categories . 


2. VanDusen Botanical Gardens 

The Park Board, by way of resolution at their meeting 
on September 9, 1974 requested Council to approve an amount 
of $240,000 for expenditure out of the City's 1975 Supplementary 
Capital Funds for development of the VanDusen Botanical Gardens. 

MOVED by Aid. Bowers, 

THAT the Director of Finance and the Director of 
Legal Services be requested to prepare a report on the 
proposed allocation of funds for the VanDusen Botanical 
Gardens, for the consideration of the Standing Committee 
of Council on Finance and Administration. 


MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT the report of the Committee of the Whole be adopted. 


- CARRIED UNANIMOUSLY 


- CARRIED UNANIMOUSLY 


MOVED by Aid. Hardwick, 

THAT the Committee rise and report. 


- CARRIED UNANIMOUSLY 


- CARRIED UNANIMOUSLY 


The meeting adjourned at approximately 2:20 p.m. 


The foregoing are Minutes of the Special Council meeting 
of September 10, 1974, adopted on September 24, 1974. 



MAYOR 



CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 


A regular meeting of the Council of the City of Vancouver 
was held on Tuesday, .s<=nt<^Tn'h<=r 10, 1974, in the Council Chamber, 
commencing at 2.25 p.m. 

PRESENT : Mayor Phillips, 

Aldermen Bowers, Gibson, Hardwick, 

Linnell, Marzari, Massey, 

Rankin and Volrich. 
Alderman Harcourt arrived at 4.15 p.m. 

ABSENT: Alderman Pendakur 


PRAYER. 

The proceedings in the Council Chamber were opened with prayer 


'IN CAMERA' MEETING . 

The City Clerk advised that the 'In Camera' Committee approved 
the items for consideration at the 'In Camera' meeting later this 
day, with the exception of the Board of Administration report on 
Purchase of R.C.M.P. Property - Point Grey Road. It was agreed 
that this report would be considered in open Council. 


ADOPTION OF MINUTES . 

MOVED by Aid. Linnell, 
SECONDED by Aid. Gibson, 

THAT the Minutes of the Regular Council Meeting dated August 
27, 1974, with the exception of the 'In Camera' portion, be adopted 

- CARRIED UNANIMOUSLY 

CONDOLENCE. 

council was advised that the Reverend Dr. Turpin, a Freeman 
of the City and past civic Chaplain, had passed away September 7,19 

MOVED by Aid. Linnell, 
SECONDED by Aid. Hardwick, 

THAT this Council express sincere condolences on behalf of 
the citizens of Vancouver to Mrs Turpin and other members of her 
family, and 

THAT, in honour of Dr. George Turpin, Freeman of the City, 
a Civic Funeral be held. 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE . 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Gibson, 

THAT the Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 
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REPORT REFERENCE 

Waterfront Planning Study - Stage 3 . 

Council heard a report reference from Mr. R.C- Mann, the 
Projects Manager of the Waterfront Planning Study, in explanation 
of the report from the Standing committee on Waterfront and 
Environment, dated August 29, 1974, (Clause 1) 

Mr. Mann referred to maps which showed the ownership of the 
properties along Burrard Inlet Waterfront, together with a map 
showing the various zoning areas. 

The Council then took action as follows with respect to 
Clause 1 of the Standing Committee's report. 

MOVED by Aid, Hardwick 

THAT recommendation 'A(a)' of the Committee, be approved. 

- amended 

MOVED by Aid, Linnell (in amendment) 

TflAT the following be added as a further recommendation 
in the Concept Plan - Stage 3 Report: 

"Floating homes or offices be severely limited" 

- CARRIED 

(Alderman Marzari opposed) 


The amendment having carried, the motion of Alderman Hardwick, 
as amended and reading as follows, was put and - CARRIED UNANIMOUSLY. 

THAT recommendation 'A(a)' of the Committee, be approved 
and the following be added as a further recommendation 
in the Concept Plan - Stage 3 Report - Floating homes or 
offices be severely limited. 


MOVED by Aid, Linnell, 

THAT the balance of the recommendations and resolution re 
the Waterfront Study, as contained in Cl.l of the Standing Committee 
on Waterfront and Environment report, be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Hardwick, 

THAT the Standing Committee on Waterfront and Environment 
be requested to review the 'old sub-area 5' to see if, in fact, 
it meets the guidelines Council approved in respect of view. 


- CARRIED UNANIMOUSLY. 
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UNFTNISHKD BUSINESS 

proposed Capital Program - 1976 - 1980 . 

Council agreed to defer consideration of this item, pending 
the hearing of delegations this evening. 


COMMUNICATIONS OR PETITIONS 

Vancouver Co-operative Radio . 

Council received the following letter from Vancouver 
Co-operative Radio, dated Augusi 20, 1974. 

As you know we have already done one test program of a 
city council meeting. We would like to continue taping these 
meetings on a regular basis and would like to receive official 
permission to do so. 

Co-op Radio will be going on the air October 1st The first 
month will be a test period in which technical difficulties will 
be resolved. Hopefully we will be on the air full time in 
November . 

At this point we cannot set a specific date that we will 
commence broadcasting council meetings regularly but we would 
like official recognition as press correspondents for that time. 


MOVED by Aid. Linnell 

THAT approval be given to Vancouver Co-operative Radio to 
broadcast Council meetings on a regular basis, and the City- 
Clerk report back to Council on the details involved in complying 
with their request. 

- CARRIED 

(Alderman Massey opposed) 


Vancouver Chamber Choir - Grant Request . 

Under date of August 23, 1974, the Vancouver Chamber Choir 
submitted a letter requesting a grant of $1,000, to assist them 
to participate in Contact '74 in Toronto. 

MOVED by Aid. Linnell, 

THAT the reqi.iest of the Vancouver Chamber Choir for a Civic 
grant of $1,000 to assist the organization to participate in 
Contact '74 in Toronto, be received. 


- CARRIED UNANIMOUSr.Y 
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COMMUNICATIONS OR PETITIONS (Cont ' d) 

Proposed Safeway Expansion - 
41st Avenue and Dunbar. 


Council noted a Progress Report dated September 4, 1974, from 
Alderman Volrich, as Chairman of the Standing Committee on Community 
Development, with respect to the proposed Safeway Expansion at 
41st Avenue and Dunbar. A further report will be submitted to 

the Community Development Committee and Council on the matter in 
the near future, in the meantime, the issuance of a Development 
Permit continues to be held in abeyance. 

MOVED by Aid. Volrich 

THAT the report of Alderman Volrich, dated September 4, 1974, 
be received for information. 

- CARRIED UNANIMOUSLY. 


Public Officials Disclosure Act - 
Municipal Employees . 

Under date of September 9, 1974, the Mayor submitted the 
following report with respect to the Disclosure Act as it affects 
civic employees. 


" I wish to recommend the following civic officials 
be designated under Section 10 of the Public Officials 
and Employees Disclosure Act: 

City Manager 

Director of Legal Services 
City Engineer 
Director of Finance 
Director of Planning 
Director of Permits & Licenses 
City Clerk 

Director of Social Planning 
Zoning Planner 
Purchasing Agent 

Supervisor of Property & Insurance 


MOVED by Aid. Bowers, 

THAT civic officials of the city of Vancouver not be required 
to file Disclosure Papers, but that they notify the City Manager 
when a conflict of interest is apparent. 

- LOST 

Aldermen Gibson, Hardwick, Marzari, Rankin 
and the Mayor opposed) 

MOVED by Aid. Rankin 

THAT the recommendations of the Mayor contained in his letter 
of September 9, 1974, be approved and, therefore. Disclosure Forms 
be filed with the Disclosure Clerk, 

AND FURTHER THAT copies of the information be furnished to 
the Mayor to be made available for perusal to Members of Council 
upon request . 

- CARRIED 

(Alderman Bowers and Massey opposed) 
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BOARD OF ADMINISTRATION 
REPORT, September 6, 1974 . 

Works & Utility Matters 
(September 6, 1974) 

The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Air Space Title 

CI. 2: Rupert Street Underpass at Vanness Avenue 
CI. 3: Champlain Heights - Noise Study 

The Council took action as follows: 

Air Space Title (Clause 1 ) 

MOVED by Aid, Bowers, 

THAT the recommendation of the Board of Administration contained 
in this clause be approved, after adding the following words as 
paragraph (d) : 

"That the City have first refusal, with the price to 
be arbitrated if necessary," 

- CARRIED UNANIMOUSLY 

Rupert Street Underpass at Vanness Avenue (Clause 2 ) 

MOVED by Aid, Hardwick 

THAT this clause be approved after amending the recommendation 
of the Board of Administration to read as follows: 

" (a) The City Engineer and the Director of Legal Services 
be authorized to negotiate an agreement with B,C, 
Hydro Railway covering the removal, and possible future * 
restoration of the Rupert Street underpass at Vanness 
in its present configuration or some alternate config- 
uration to meet future needs, 

(b) The Mayor and the City Clerk be authorized to execute 
the agreement on behalf of the City and the seal of 
the City thereto affixed," 

- CARRIED UNANIMOUSLY 

Underlining denotes 
amendment . 

Champlain Heights - Noise Study (Clause 3 ) 

MOVED by Aid, Hardwick 

THAT the recommendation of the Board of Administration 
contained in this clause, be approved, 

- CARRIED UNANIMOUSLY 


RETIREMENT - MR, G, LAWSON , 

At this point in the proceedings, the Mayor introduced Mr, 
Gordon Lawson, the City Engineer, Mrs Lawson and Mrs Paul Roths 
(Mr, Lawson 's daughter), Mr, Lawson is retiring from the City 
service on September 30, 1974, The Mayor presented Mr, Lawson 
with a gold watch as a token of Council's esteem, and Mrs Lawson 
received a corsage from Alderman Linnell, 


Cont ' d , 
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Retirement - Mr. G. Lawson (Cont'd ) 

MOVED by Aid. Hardwick 
THAT 

WHEREAS on September 21, 1937, Gordon H. Lawson joined 
the staff of the City Engineer's Department, City of 
Vancouver - 

AND WHEREAS on September 30, 1974, he will have 
completed thirty-seven years of continuous service, 
including service in the Royal Canadian Air Force - 

AND WHEREAS he occupied the position of Deputy City 
Engineer from 1966 to 1971 and City Engineer from 
1971 to 1974 - 

THEREFORE be it resolved that the Council of the City 
of Vancouver be and is hereby recorded as extending 
to - Gordon H. Lawson - sincere appreciation and 
commendation for his thirty-seven years of Icyal and 
devoted service. 

- CARRIED UNANIMOUSLY 


At this point in the proceedings a short recess was 
observed, and, after an 'In Camera' meeting in the 
Mayor's office. Council reconvened in the Council 
Chamber at 4.15 p.m. 


BOARD OF ADMINISTRATION, DEPARTMENT AND OTHER REPORTS (Cont'd) 

Building & Planning Matters 
(September 6 , 19 74) 

The Council considered this report which contains two 
clauses identified as follows: 

CI. 1: Illegal Housekeeping Unit - 4157 West 14th Avenue 
CI. 2: Hodson Manor - 1254 West 7th Avenue - Lot A, Block 
313, D.L. 526 

The Council took action as follows: 

Illegal Housekeeping Unit - 
4157 West 14th Avenue (Clause 1 ) 

MOVED by Aid. Bowers, 

THAT the recommendation of the Hardship Committee, as contained 
in this clause, be approved, i.e. the applications be approved for 
a period of one year. 

- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

E. Proposed Plan for the Coordination and Subsequent 
Extension of Volunteer Services in the City of 
Vancouver 


The Board of Administration, under date of June 19, 1970, 
submitted the following report: 

"Following discussions with the Director of Social Planning/ 
Community Development and the Acting Administrator, Social 
Service Department, the Medical Health Officer reports as 
follows : 


'BACKGROUND 


Since 1936 the Health Department has involved volunteer citizen 
participation in many Health Department programs. Full devel- 
opment of this program has not been possible because there has 
been no person on staff available to select, train, deploy and 
supervise volunteers. The need for extending this program 
has become more apparent since 1967 when the "60 and Up' 
geriatrics program revealed the need for a volunteer service 
to the older people of the city (see Appendix A) , 

In December 1969 the four City departments (Health, Social 
Service, Probation Services and Social Planning/Community 
Development) submitted a report which set up 5 service areas 
of the city (made up of groupings of the 21 local areas) , 
When this report is fully implemented on completion of new 
space it will be possible to group the staffs of the four de- 
partments into shared premises, such staff serving the same 
geographical area. This will permit the sharing of specialized 
personnel to serve these four departments. Consequently a 
proposal to hire a Coordinator of Volunteers for one of these 
service areas was discussed and unanimously approved by the 
Joint Technical Committee of SP/CD on February 27, 1970. 

The Joint Technical Committee also gave consideration to the 
Volunteers for Seniors program which has been established and 
functioning well since 1960. The Volunteers for Seniors 
Coordinator trains, deploys staff and supervises an activity 
program in nursing and rest homes designed to maintain the 
best possible level of physical and mental wellbeing (see 
Appendix B) . This program, sponsored by the Volunteer Bureau 
of United Community Services, cannot be retained under UCS 
as this is a service program which must be operated by a 
voluntary agency or government department. The Joint Technical 
Committee of SP/CD, after lengthy consideration of alternatives, 
finally recommended that this program be operated by the City 
of Vancouver with continued Provincial Government support. 


RECOMMENDATION 


It is considered essential that these two programs lead to a 
coordinated, effective volunteer program. It is, therefore, 
proposed that 

(a) The Health Department employ a Coordinator of Volunteers 
half-time July 1, 1970 - June 30, 1971 for one of the 5 
service areas. The Coordinator of Volunteers will co- 
ordinate Health Department volunteer programs and develop 
a program for volunteer services to older people. 


cont 'd . 
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Building and Planning Matters 
(September 6, 1974 ) Cont'd) 

Hodson Manor - 1254 West 7th 
Avenue - (Clause 2) 


MOVED by Aid. Bowers, 

THAT the City Manager be requested to investigate appropriate 
uses for Hodson Manor and report back to Council. 

- carried 


MOVED by Aid. Rankin (in amendment) 

THAT the recommendations of the Board of Administration as 
contained in this clause, be approved. 

- LOST 

(Aid. Bowers, Hardwick, Linnell, Massey and Volrich opposed) 

A tie-vote resulted and therefore the amendment was 
declared LOST. 


MOVED by Aid. Marzari 

THAT the motion of Alderman Bowers be tabled until the next 
meeting of Council. 

- LOST 

(Aid. Bowers, Gibson, Hardwick, Linnell, Massey, 
Volrich and the Mayor opposed) 


MOVED by Aid. Hardwick (in amendment) 

THAT the following words be added to Alderman Bowers motion - 
" - including the maintaining of a Day-care Centre as one of its 
uses" . 

- LOST 

(Aid. Bowers, Linnell, Massey, Volrich and the Mayor opposed) 

A tie-vote resulted and therefore the amendment was 
declared LOST. 


The amendments and motion to table having LOST, the motion by 
Alderman Bowers, reading as follows, was put and - CARRIED. 

THAT the City Manager be requested to investigate 
appropriate uses for Hodson Manor and report back 
to council . 


MOVED by Aid. Bowers, 
THAT 

(a) Council approve the preliminary budget figure of 
$79,676 for the minimal preservation phase of the 
work, as outlined in the Architect's report. 

(b) Approval be given to site preparation costs. 

(c) Approval be given for the commission of Rhone and 
Iredale as Architects as required for the preparation 
of working drawings and supervision, in respect of 
(a) and (b) above only. 

- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION, DEPARTMENT AND OTHER REPORTS (Cont'd) 

The Council agreed to vary the Agenda to consider Clause 3 
of the Standing Committee on Finance and Administration Report, 
dated August 29, 1974, and in this regard, noted a memorandum from 
Alderman Bowers in further explanation of the costs involved. 

i) Report of Standing Committee on 
Finance and Administration, 
dated August 29, 1974. 

Third Floor Renovations (Clause 3 ) 

MOVED by Aid. Bowers, 

THAT the recommendations re Council Chamber, in the amount of 
$19,900 be approved, with the addition of $1800 for carpets to be 
installed in the public area. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Bowers, 

THAT new carpeting for the Council Chamber, in the amount of 
$6,000 be approved. 

- LOST 

(Aldermen Gibson, Hardwick, Harcourt, Linnell, 

Marzari, Rankin, Volrich and the Mayor opposed) 


MOVED by Aid. Massey, 

THAT doors to the balcony of the Chamber be installed and 
the City Manager report back on the extra cost involved. 

- CARRIED 

(Alderman Harcourt opposed) 


MOVED by Aid. Bowers, 

THAT the recommendation concerning consultants preparing a 
plan and cost estimates re alternate seating arrangements in the 
Council Chamber, be received and no further action taken. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Bowers, 

THAT the recommendation concerning Aldermen's Corridor, 
Offices and Lounge, be approved. 

- CARRIED 

(Alderman Rankin opposed) 


MOVED by Aid. Bowers, 

THAT the recommendations re #1 and #2 Committee Rooms, be 
approved . 

- CARRIED 

(Alderman Rankin opposed) 


MOVED by Aid. Bowers, 

THAT the recommendation re General Contingency, be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers, 

THAT consultants' fees of $20,000 be approved. 

- CARRIED UNANIMOUSLY 


cent ' d . 
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BOARD OF ADMINISTRATION, DEPARTMENT AND OTHER REPORTS (Cont'd) 


Third Floor Renovations (Cont'd) 

MO\TCD by Aid. Rowers, 

THAT the total costs involved in Third Floor Renovations, be 

charged to the 1974 Supplementary Capital Program, 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Gibson, 

TfiAT the new Committee Room to be constructed on the 
South side of the Council Chamber, be designated as No. 3. Committee 
Room . 

- CARRIED UNANIMOUSLY 


Fire & Traffic Matters 
(September 6, 1974) 

The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Request to Close a Street and Parking Lot, 

Sunset Area Council 
CI. 2: Lane South of 14th Avenue West from Eraser 

Street, Mr. & Mrs. Hazuda 
CI. 3: Request for Street Closure in Chinatown 

The Council took action as follows: 

Request to Close a Street and Parking Lot, 
Sunset Area Council, (Clause 1) 

MOVED by Aid. Bowers, 

THAT the Sunset Area Council Society's request to close 46th 
Avenue, west of Eraser Street, and an adjacent parking lot, to 
vehicular traffic, and to attach decorative banners to utility 
poles, as detailed in this clause, be approved, subject to the 
conditions outlined in the report. 

- CARRIED UNANIMOUSLY 


Lane South of 14th Avenue West from 

Eraser Street, Mr. & Mrs Hazuda. (Clause 2 ) 

MOVED by Aid. Bowers, 

THAT this clause be referred to the Director of Planning 
with regard to the possibility of a zoning change. 

- CARRIED UNANIMOUSLY 


Request for Street Closure 
in Chinatown. (Clause 3) 

MOVED by Aid. Bowers, 

THAT the request of the Chinese Cultural Centre Building 
Committee to close Pender Street, from Main Street to Gore Avenue 
to vehicular traffic, and hang decorative banners and a public 
address system on the light standards, be approved, subject to the 
conditions outlined in the report. 

- CARRIED UNANIMOUSLY 


Cont ' d . 
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Request for Street Closure 

in Chinatown (Clause 3) Cont'd . 


MOVED by Aid, Volrich 

TIIAT a grant in the amount of $400 be approved to the Chinese 
Cultural Centre Building Committee, to assist in the payment of 
street service costs, 

- LOST 

(Aldermen Bowers, Gibson, Hardwick, Linnell, Massey, 
Rankin and the Mayor opposed) 

MOVED by Aid, Marzari, 

THAT, in the case of Community Functions involving street 
closures, the service costs of up to $500 be borne by the City, 

- LOST 

(Aldermen Bowers, Gibson, Hardwick, Linnell, 
Massey and the Mayor opposed) 


Finance Matters 
(September 6, 19 74) 

The Council considered this report which contains two clauses 
identified as follows : 

CI, 1: Investment Matters (Various Funds) July, 1974 
CI. 2: Additional Staff - Finance Department 

The Council took action as follows: 

Clauses 1 and 2 , 

MOVED by Aid, Bowers, 

THAT the recommendations of the Board of Administration, 
contained in clauses 1 and 2 of this report, be approved, 

- CARRIED UNANIMOUSLY 

Personnel Matters 
(September 6, 1974) 

The Council considered this report which contains two clauses 
identified as follows: 

CI, 1: Extension of Time for Temporary Additional Electrical 

Inspector for Fire Alarm Inspections 
CI, 2: Leave of Absence Without Pay -Mr, L,T, Cooper 

Clauses 1 and 2 . 

MOVED by Aid, Rankin 

THAT the recommendations of the Board of Administration 
contained in clauses 1 and 2 of this report, be approved, 

- CARRIED UNANIMOUSLY, 
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BOARD OF ADMINISTRATION. DEPARTMENT AND OTHER REPORTS (Cont'd) 

Property Matters 
(September 6, 1974) 

The Council considered this report which contains four 
clauses identified as follows: 


CI. 1 
CI. 2 
CI. 3 
CI. 4 


Acquisition for Park Site #19 (West End) - 
924 Nicola Street 

Acquisition for Family Housing Project - 
6270 Frontenac Street 

Acquisition for Family Housing - Site III 
4 82 3 Boundary Road 

Cheshire Homes Society of B.C. - Site for the 
Physically Handicapped - N/W Corner Ash Street 
and S.W. Marine Drive 


The Council took action as follows: 

Clauses 1, 2 and 3 . 

MOVED by Aid. Harcourt, 

TtlAT the recommendations of the Board of Administration 
contained in clauses 1, 2 and 3 of this report, be approved. 


- CARRIED UNANIMOUSLY. 


Cheshire Homes Society of B.C. 

Site for the Physically Handicapped - 

nAJ Corner Ash Street and S.W. Marine Drive, 

(Clause 4) 

MOVED by Aid. Harcourt, 

THAT Lots 1-4, Blks 1 & 2, D.L.311 and Lots 18-20, Blk.21, 
and Lot 20, Blk 22, D.L.319, etc. situated at N.W. Corner Ash Street 
and S.W. Marine Drive, be sold to the Cheshire Homes Society of B.C. 
for $210,000, as a home for the handicapped, subject to the conditions 
described in the report. 

- carried. 

MOVED by Aid. Bowers (in amendment) 

THAT the figure of $210,000, in Alderman Harcourt 's motion 
be struck, and the figure of $230,000 be inserted in lieu thereof. 


- LOST 


(Aldermen Gibson, Harcourt, Hardwick, Marzari 
and Rankin opposed) 


A tie-vote resulted and therefore the amendment was declared 
LOST. 

The amendment having lost, the motion of Alderman Harcourt 
was put and - CARRIED 

(Aldermen Bowers, Hardwick, Linnell and Massey opposed) 
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BOARD OF ADMINISTRATION, DEPARTMENT AND OTHER REPORTS (Cont'd) 

DEPARTMENT GENERAL 
REPORT, September 6, 1974 

Works and Utility Matters, 
September 6, 1974 . 

Water Street Beautif ication Program (Clause 1 ) 

MOVED by Aid. Linnell 

THAT Council authorize B.C. Telephone to begin work, 
designated to form part of the cost of an anticipated local 
improvement, before the local improvement for the undergrounding 
project has been approved, and agrees to bear the full Municipal 
share (Approx. $45,670 City and $21,000 property owners) should 
the local improvement not be undertaken, 

AND FURTHER THAT Council agree to underwrite the Provincial 
share of B.C. Telephone undergrounding costs, as defined under 
the Provincial Power and Telephone Line Beautif ication Fund Act 
(approximately $66,570) pending formal approval by the Provincial 
Government . 

- CARRIED UNANIMOUSLY. 


Building & Planning Matters 
(September 6 , 1974) 

The Council considered this report which contains two clauses 
identified as follows: 

CI, 1: 6786 Blenheim Street - Development Permit 

Application No, 67317 
CI, 2: Social Mix, City-Owned Land, Area 6, 

False Creek 

The Council took action as follows: 
6786 Blenheim Street - 

Development Permit Application No. 67317 
(Clause 1) 

MOVED by Aid. Harcourt, 

THAT the recommendation of the Director of Planning contained 
in this Clause, be approved. 

- CARRIED UNANIMOUSLY. 


Social Mix - City-owned Land, 
Area 6, False Creek (Clause 2) 

MOVED bv Aid. Hardwick 

THAT the recommendation re Policy Guidelines, be approved. 

- CARRIED 

(Alderman Linnell opposed) 


MOVED by Aid. Hardwick 

THAT the recommendation re Dollar Ranges in Income Mix be 
amended to read as follows: 

"That the Income Mix of the population be in equal parts 
of upper, middle and lower income groups." 

- CARRIED 

(Alderman Linnell and Rankin opposed) 

Cont ■ d . . . 
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BOARD OF ADMINISTRATION, DEPARTMENT AND OTHER REPORTS ( Cont ' d ) 

Social Mix - City-owned Land, 
Area 6, False Creek (Clause 2) 

MOVED by Aid. Hardwick 

THAT the recommendation re Number 

(Alderman Linnell opposed) 


of Dwellings, be approved. 

- CARRIED 


MOVED by Aid. Hardwick 

THAT the following recommendation re Control of Speculative 
Gains, be approved. 

'Speculative Gain be controlled in the regulated market 
sector of the mix with the intention that where possible 
the public sector recover subsidies or retain the 
beneficial effect for subsequent residents.' 

MOVED by Aid. Rankin (in amendment) 

THAT the words "where possible" be deleted from the foregoing 
motion by Alderman Hardwick. 

- CARRIED UNANIMOUSLY. 

The Motion of Alderman Hardwick, as amended and reading as 
follows was put and - CARRIED 

THAT Speculative Gain be controlled in the regulated market 
sector of the mix with the intention that the public 
sector recover subsidies or retain the beneficial effect 
for subsequent residents. 

(Alderman Linnell opposed) 


MOVED by Aid. Hardwick 

THAT the recommendation concerning the Governing of Co-operatives 
be withdrawn. 

- CARRIED UNANIMOUSLY. 


MOVED by Aid. Hardwick, 
j THAT the recommendation re Subsidies and Ownership of Land, 

' be approved, but when negotiations are under way with respect to 

this recommendation, it be indicated to the senior governments 

that for planning purposes. Council considers it desirable that 

the land remain in the ownership of the City. 

i 

I - CARRIED 

j (Aldermen Bowers and Linnell opposed) 

i 

MOVED by Aid. Rankin 

THAT the recommendations re Overall Social Mix, be approved. 

- CARRIED 


(Alderman Linnell opposed) 
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BOARD OF ADMINISTRATION, DEPARTMENT AND OTHER REPORTS (Cont ' d) 


Social Mix - City-owned Land, 

Area 6, False Creek (Clause 2) Cont'd 

After taking the foregoing action, during the 
proceedings, it was agreed that the balance of 
the recommendations, as follows, would be 
referred to the Development Consultants for 
further report to Council; 

Demand . 

Free Market and Regulated Market Mix. 

Ownership and Rental. 

Household Styles in Phase 1 and 2. 


Board of Administration Report, 
dated September 5, 1974. 


500 West 12th Avenue, 

Development Permit Application #65098 . 

The Council considered the following report of the Board 
of Administration, dated September 5, 1974, with respect to a 
Development Permit Application for 500 West 12th Avenue, Sheraton 
Plaza 500. 


The Director of Planning and the City Engineer report that: 

City Council on July 23, 1974 heard delegations regarding a proposed addition 
to the existing hotel at 500 West 12th Avenue (copy of extract from Minutes 
of City Council of July 23, 1974 and relevant Board of Administration Report 
attached) . 

Following the delegations from the building owner and objecting property 
owners. City Council resolved that: 

"This matter be referred to the Poard of Administration and 
the" Technical t-'ianninp: rfoara to consider ana report baci<: to _ 
Council on wnat conditions may oe imposed to regulate traffic 
and parking, particularly on 13th Avenue; this report to 
include further consideration of the following: 

1) Exits on to Cambie and 13th Avenue. 

2) Lane arrangement. 

3) Comnercial loading arrangements. 

4) Noise. 

5) Entrance to Beer Parlour. 

6) On-site parking. 

7) Coiiinutation of payments re local improvements for paving 
of lane. 

- CARRIED UNANIMOUSLY." 

Subsequently the Assistant City Engineer - Traffic and Transportation, and 
the Zoning Planner have met with Mr. Wosk. 


Cont'd. 
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BOARD OF ADMINISTRATION, DEPARTMENT AND OTHER REPORTS (Cont'd)' 
500 West 12th Avenue, 
Development Permit Application 
#65098. (Cont'd.) 


Having regard to the representations made to City Council, Mr. Wosk has now 
proposed a somewhat amended scheme to now provide: 

- the existing beer parlour to remain in its existing location and not 
be changed. There will not then be the same pedestrian access as 
now existing. The beer parlour will maintain the present pedestrian 
entrance/exit on Cambie Street; a building will now occupy the area 
where the present lane exits onto Cambie Street and there will not 
nav be any vehicular access to the parking areas from the lane. 
There will continue to be a controlled fire exit only from the beer 
parlour to the rear lane. 

- the southerly addition on the C-2 commercial property will now 
provide: 


Underground 

2 underground levels of off-street parking for 64 cars (unchanged). 


Basement floor 

Retail stores and/or offices (previously retail stores and beverage 
room (beer parlour). 

Also west wall of building will now maintain a 24' setback from 
adjacent westerly apartment building rather than previous 20'. 


- First floor 

Banquet room addition - unchanged except that west wall of building 
also reduced by 4'0" at this floor to provide 24' setback from 
westerly apartment site instead of previous 20'. 


Top two floors 

Total of 40 hotel sleeping units (unchanged). 


- Roof 


Landscaped as roof garden (unchanged). 


Existing building 

The licensed lounge area will only now be increased by 549 sq. ft. 
to a total of 1108 sq. ft. ( previously proposed increase to lounge 
area was 960 sq. ft . ) . 

The existing restaurant and entrance lobby will now be slightly 
increased in size. 


Proposed hotel office extension on second floor to be reduced by 
4*0" at this floor to provide 24' actual available width for exist- 
ing east/west 20' wide city lane to improve large vehicle 
manoeuverability. 

10 car customer/employee off-street parking area with direct access 
from existing east/west lane to be changed to approximately 7 car 
employee parking area only; with Security Chain to prevent use by 
other than authorized employee. 


Following submission of these changes to the proposed development, the 
Assistant City Engineer - Traffic and Transportation, and the Zoning Planner 
met with certain surrounding property owners (Mr. Hill; Mr. Paulson; 
Mr. & Mrs. Sobotin) together with building owner (Mr. Wosk) and explained the 
revised development proposals and of the date (Tuesday, September 10) it was 
anticipated the revised proposals would be submitted to Council. Mrs. Dawson 
and Mr. Pentland could not attend the meeting. 


Cent ' d 
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BOARD OF ADMINISTRATION, DEPARTMENT AND OTHER REPORTS (Cont'd) 


500 West 12th Avenue, 
Development Permit Application 
#65098. (cont'd) 


With regard to the specific points mentioned by Council, it is advised that: 

- What conditions may be imposed to regulate traffic and parking 
particularly on 13th Avenue. 


The non-resident vehicular traffic presently using 13th Avenue is 
primarily related to the by-pass activity conmonly found within a 
block of a major street intersection having traffic signal control. 
The proposed addition to the existing hotel complex is not expected 
to change this pattern significantly. Because restriction of this 
type of manoeuvre serves only to relocate, rather than to remove the 
problem; the most appropriate control is to ensure that the traffic 
using the signal is handled as efficiently as possible. It is 
felt the existing signal control provides a reasonable level of 
service for the present traffic conditions at the 12th Avenue and 
Cambie Street intersection. 


Regarding parking conditions, at the present time parking is restricted 
to one side of 13th Avenue, and it was explained to representatives 
of the neighbouring residents that there is no existing form of control 
which will satisfy all of their concerns. Parking time limits or 
additional prohibition are considered overly restrictive and "resident 
parking only" zones, because of the residents' difficulty in differ- 
entiating between resident and non-resident vehicles are inappropriate 
for locations abutting multiple dwelling developments. It was noted, 
that while parking is heavy on 13th Avenue, over two-thirds of the vehicles 
appear to belong to residents of the adjacent apartment blocks. 


One form of control which may prove acceptable is a parking decal system. 
Such a system is presently under consideration for the West End and if 
it is successfully implemented there, it could then be considered for 
this location. 


1 . Exits on to Cambie and 13th Avenue 

The closure of the lane access to the surface parking, except for 
7 employee parking spaces, combined with the denial of direct 
pedestrian access from the lane to the beer parlour will signifi- 
cantly reduce traffic circulation and parking in the lane. 
Vehicular activity in the lane should therefore be related only to 
the loading needs of the retail development, the employee parking 
and the normal residential usage. 


2. Lane Arrangement 

The "L" lane arrangement is desirable from a traffic standpoint as 
it will serve not only to remove the conflicts between buses leaving 
the farside 12th Avenue stop and the vehicles exiting from the 
existing lane but will also remove the conflicts caused by left and 
right turns off Cambie so close to a signalized intersection. 


3. Commercial Loading Arrangements 

The principal loading and unloading facility will continue to be in 
the existing location on the west side of existing building directly 
off the city lane, but separated from the existing parking area: 
Mr. Wosk has verbally advised that a compactor/shredder will be 
installed in basement of existing hotel to minimizing garbage handl- 
ing. 


The new retail stores and/or offices on Cambie Street will be 
serviced by a loading/unloading bay area with direct access from the 
proposed south lane diversion. This loading facility is to serve 
the new retailing/office area only. 


4. Noise 

Noise should be reduced as pedestrian movement along the lane to 
the existing hotel development and the proposed addition will be 
eliminated or considerably reduced. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Proposed Plan for the Coordination and 

Subsequent Extension of Volunteer Services (cont'd ) 

(b) The Volunteers for Seniors program be transferred to the 
City of Vancouver April 1, 1971, The staff (coordinator 
and clerk) to be hired by the Health Department and 
initially seconded to the Medical Section, City Social 
Service Department, 

(c) The Coordinator of Volunteers in the selected service area 
will assume responsibility for the Volunteers for Seniors 
program and incorporate this into the generalized program. 
The Volunteers for Seniors program will, therefore, 
function in the other four service areas and will be 

able to extend service to those nursing and rest homes 
now on the waiting list, 

(d) The Coordinator of Volunteers be employed full-time from 

July 1, 1971 to June 30, 1972, 

(e) The development of volunteer programs by the Coordinator 

of Volunteers in the service area will be guided by an 
inderdepartmental committee (SP/CD, City Social Service 
Department, Health Department and a representative of a 
voluntary agency active in the area) , This committee 
will assist in evaluating the program and prior to the 
completion of the 2 year trial project, a plan will be 
prepared to extend the program to all five areas of the 
city. It is visualized on this basis that the Volunteers 
for Seniors program will be fused with the general 
program. By this time, the Health Department may not 
be considered to be the suitable department to operate 
this program, but a recommendation will be made in this 
regard , 

This report has been discussed with the Business Manager of 
the City Hall Employees' Association, who could see no reason 
for union objection to use of volunteers as outlined in this 
report , 

The matter has also been discussed with the Deputy Minister 
of Rehabilitation and Social Improvement who indicated that 
the government will give favourable consideration to the 
request for cost sharing in the Volunteers for Seniors program, 

COSTS 


July 1-December 31, 1970 (half-time) 


Coordinator of Volunteers (P.G, 22) 

$1,971, 

00 

Clerk-Typist II (P,G.9) 

1,116, 

00 


$3,087, 

00 

Fringe Benefits (11%) 

340, 

00 


$3, 427, 

00 

Car Allowance 

150, 

00 


$3 , 577 , 

00 

General Expenses 



Telephone 

30, 

00 

Office Supplies 

150, 

00 

Volunteers and Training Supplies 

120, 

00 


$3, 877, 

00 

Furniture and Equipment 

750, 

00 


TOTAL: $4,627, 

00 


The Comptroller of Accounts advises that the above amount was 
not included in the 1970 Budget Estimates of the Health Depart- 
ment and if approved would be provided from the Contingency 
Reserve. ' 

cent 'd . . . 
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BOARD OF ADMINISTRATION, DEPARTMENT AND OTHER REPORTS (Cont'd) 

500 West 12th Avenue, 
Development Permit 
Application #65098. (Cont'd) 


5. Entrance to Beer Parlour 

Already covered in this report - to remain unchanged. Also, 
controlled emergency fire escape doors only to lane. 


6. On-Site Parking 

All customer parking will have to enter and leave the development 
from West 12th Avenue as the existing parking area to the west of 
the hotel is to be controlled by wooden posts at the lane. 


On site there will be: 

- 16 surface parking spaces with access only from 12th Avenue 
(unchanged except for controlled ingress/egress). 


- A 7 car staff parking area directly off the lane to south of exist- 
ing hotel . 


This staff parking area will be chained to prevent use by hotel 
customers . 

(Changed - previously this was a 10 car parking area available 
to customers and/or employees). 


- Existing underground parking garage below hotel for 112 cars 
with vehicular entrance and exit from West 12th Avenue. 


- Underground parking garage below southerly addition - for 64 
cars - as extension to existing underground parking garage with 
same West 12th Avenue entrance/exit. 


NOTE : The total existing and proposed development as assessed by the 
Technical Planning Board would require 282 off-street parking 
spaces. 


This includes an assessment of 1 off-street parking space for 
each 2 hotel dwelling units (same as for hotel sleeping units). 


Schedule B of the Zoning and Development Bylaw requires 1 park 
ing space for each hotel dwelling unit and 1 parking space for 
each 2 hotel sleeping units. 


In the Downtown and Inner Core Areas it has been the practice 
to assess hotel dwelling units and sleeping units the same 
rate at 1 space per 2 units. 


The Plaza 500 Development would provide a total of 48 hotel dwelling 
units and 40 hotel sleeping units. 


In addition there are 64 apartment dwelling units for which parking has 
been assessed in accordance with Schedule B of the Zoning and 
Development Bylaw. 


Cont ' d . 
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BOARD OF ADMINISTRATION, DEPARTMENT AND OTHER REPORTS (Cont'd) 


500 West 12th Avenue, 
Development Permit 
Application #65098. (Cont'd ) 


Parking Provided : 


Hotel Site Surface Parking 


- General 

- Employee only 


16 
7 


spaces 
spaces 


Hotel Site 


- Underground Parking 
(existing) 


112 


spaces 


(proposed) 


64 


spaces 


Leased from and on Provincial 
Government Site 


85 


spaces 


284 


spaces 


It should be noted that a recent Engineering survey showed that, even 
during the peak period of demand, at least 35 on-site parking spaces 
were available to hotel patrons. 


7. Conrnutation of Payments re Local Improvements for Paving of Lane 

The developer has agreed to pay, at this time, all local improvement 
charges still outstanding (1975 and subsequent: $1,066.07) for the 
portion of the lane to be closed. 


The Technical Planning Board on August 30 have re-examined and endorsed the 
proposed changes to the scheme of development as now being submitted to City 
Council . 

Since no reasonable alternatives to the foregoing alterations to 
the proposed development have been developed, and since this property 
is zoned C-2, your Board RECOM^iEND that the development permit be 
approved. Copies of this report were sent to the following 
interested parties on Friday, September 6: 


The Council was advised that certain parties concerned 


with the issuance of a development permit had been sent copies 
of the report , and had also been advised that the report would 
be considered by Council this day. 

MOVED by Aid. Volrich 

THAT the recommendations of the Board of Administration 
contained in the foregoing report, be approved. 


Mr. Ben Wosk 
Mr. J. A. Pentland 
Mr. R.J. Paulson 
Mrs. D. Dawson 
Mr. Hill 

Mr. & Mrs. R. H. Sobotin 


(Alderman Rankin opposed) 


- CARRIED 


Council recessed at 6.15 p.m. to reconvene 
in open Council in the Council Chamber at 
7.30 p.m. 


1^99 
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The Council reconvened at approximately 7:30 p.m. in the Council 
Chamber with Deputy Mayor Massey in the Chair and the followiny 
members present: 

PRESENT : Deputy Mayor Massey 

Aldermen Bowers, Gibson, llarcourt, llardwi(.;k, 
Linnell, Marzari, Rankin and Volrich 


ABSENT: Mayor Phillips (Civic Business) 
Alderman Pendakur 

DELEGATIONS & UNFINISHED BUSINESS 

Proposed Capital Expenditure 
Program 1976-1980 

Council on August 13, 1974, agreed to have the Proposed Capital 
Expenditure Program 1976-1980 submitted to the public for information 
and to hear delegations at the evening meeting this date. 

The Director of Finance spoke to the following Proposed 
Capital Expenditure Program 1976-1980 submitted by the Standing 
Committee on Finance and Administration under date of 
August 1, 1974: 

Escalated 
Original for Proposed 
R*qu«st Inflation Plan 


I BEAUTIFICATION AND PRESERVATION 
A BEAUT IFICATION 
nBOWNfOWN AREA 

1. C. fMR_^ St^y on_Square 

Sc^ope oT Maple Tree Square, to link toqether 
Water Street, new Simpsons' Store, C.P.R. 
Station, and Granville Mall. Property Owners' 
share $925,000 

2. 300 Block Granville Street 

One block of Granville Street (unspecified) to 
Granville Mall standards, to complete the Mall 
Gastown Pedestrian/Transit link. Property 
Owners' share $225,000 

3. Alexander Street 

Two liTocks ofXTexander Street from Maple Tree 
Square to Main Street pickinq up linkages to 
C.N.R. Pier and potential Fisherman's Wharf 
to standard of Water Street. Property Owners' 
Share $920,000? 

4 . Powe 1 1 _St ree t 

1 block of Powell from Maple Tree Square to 
Columbia Street, to standard of Water Street. 
Property Owners' share $320,000 

5. Old B.C. Electric Right-of-Way 
ffpproximat'eTy 120^ lineal feet of old B.C.E. 
Right of Way, from and includinq Pioneer Park 
to Alexander Street at Columbia, of M.T.S. 
standard. Property Owners' share $1.82S,000. 

6. Car rail Street. 

200^an(f .100 blocks of Carrall Street plus 1/2 
to IS blocks of Cordova, inteqratinq Maple Tree 
Square, Pioneer Park, the A. & N. development 
and S. A N.F. developments and B.C.E. Hiqht- 
of-Way project, to a Water Street standard. 
Property Owners' share $1,205,000. 

7. Cambie Street 

?l)Tocks of Cambie from Water Street to Victory 
Square. Property Owners' Share $1 ,275,000. 


$ 500,000 $*500,000 

125,000 •125,000 

500,000 500,000 

165,000 165.000 

2,925,000 2.925.000 

615.000 615.000 


675,000 675.000 


items would be considered within the context of "Miscellaneous Other Areas' 

$ 600,000 $600,000 


* These 
WEST END 

1. Penman, Robson and Davie (1600 X 1700 blocks) 
Allowance for a project within the above 
location. Property Owners' Share $1,200,000. 
Rough estimate. 

2- PAvjil.S'.reet (lOOn. 1100 & 1200 blocks) 

Allowance for a project within the above location 
Property Owners' Share $400,000. Rough estimate. 

MISCELLANEOUS OTHER AREAS 

Allowance for projects in unknown areas 

Property Owners' Share $2,000,000. Rough estimate 

Sub-total of A 


200.000 


200.000 


1.000,000 1.000.000 1,625.000 


7.305.000 7.305,000 1.625.000 


con t ' d . 
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Proposed Capital Expenditure 
Program 1976-1980 (continued) 


Escalated 

Original for Proposed 

Riqutst Inflation Plan 


B. Ft. OW E R BASKET PROGRA M IN CBD 

Flower baskets through downtown as in Victoria 

Half capital cost, half ongoing cost. 
C- HISTORIC PRESERVATIO N 

A fund to aid the protection and preservation 

of heritage lands and structures. 
0. FACADLiASEMENTS 

Funds to, effectively, purchase the facades of 

historic buildings, which does to some degree 

limit the use of the building on Internal renovations. 

TOTAL 

If CULTURAL FACILITIES 
A. CENTRAL LIBRARY 


150.000 150,000 
3.000,000 3,000.000 
5,000,000 5.000,000 


15.455.000 15,455,000 1,625,000 


1. 


Lift 


Book 

Book conveyor lift to distribute material 
housed In stacks to public service floors. 
Public Elevator 

Additional elevator In existing shaft to alleviate 
serious delays In vertical movement of people In 
Central Library 
150 Seat Theatre 

The library's developing involvement with the 
community means growing emphasis on lectures, 
film programs, various public meetings, etc. 


UPGRADE EQUIPMENT AND RENOVATE BUILDING 
Seven miscellaneous Items. 
LIDRARY SERVICES 


ADDED 
1. 


2. 


Upgrade Reference Collection 

Reference collection Is weak In pre 1950 books. 

Journals, etc. 

Audio-visual Collection 

To acquire a collection offllms. tapes, discs, 
etc. suitable to the needs of the City 


RENOVATION OF FLOOR 

To carpet 550 sq. yds. of the main entrance 
and display area. 


$:5o.ooo 

$ 84.000 

50.000 

70,000 

300.000 

334 ,000 

400.000 

488,000 

191.000 

307,000 

375.000 

535,000 

350.000 

567.000 

725.000 

1.102,000 

16.000 

24,000 


B. LI 


Books and Equipment, Leased Premises 


m BRAWCH DEVELQPHEWT 

2. Riley PaTk , Books and Equipment, Leased Premises 

3. Cedar CotTage , Books and Equipment, Leased Premises 
To develop conventional community branches in 
populated areas containing 25,000 to 40,000 people. 
Branch to be 4,000 to 6,000 sq. ft. with book 
stocks of 15,000 to 25,000 

4. A rea Branch 

iSbuth side of City, 25,000 sq. ft. with 

reference collection of 100,000 non fiction titles. 

5. Kerrlsdale 
Complete refurnishing 

6. VanDusen Botanical Gardens 
Equipment only 

7. Downtown Branch 

Large branch offering reading room and book lending 
facilities In the downtown core. No details until 
decision made as to location. 


150,000 
100,000 
100,000 


203,000 
136,000") 
136,000 J 


$ 4,275,000 $6,715,000 


20,000 
13.000 


32.000 
20,000 


136.000 


4,658.000 7.242.000 136,000 


TOTAL 


5.990.000 9.163.000 136,000 


III. COMMUNITY RECREATION FACILITIES 

A. V ANDUSEN BOTANICAL GARDENS $800,000 $1,063,000 
To complete the development of the Botanical Gardens 

B. KI JSILANO TIDAL POOL 1,500,000 1,990,000 1,990,000 
Reconstruction of the existing tidal pool to a 

recirculating pool to meet provincial health standards. 

C. CAPILAN O STADIUM 600,000 818,000 
To construct covered seating at the Stadium parallel 

to Ontarloto seat 3000 spectators for amateur soccer. 

D. JOHN HENDRY PARK POOL 1,200,000 1,638,000 1,638,000 
To construct large outdoor pool. 

E. COMMUNITY SERVICE C ENTRES 3,250,000 4,915,000 2,000.000 
Extensions and improvements to existing facilities 

such as the older community centres. Ice rinks. 
Indoor pools such as Marpole, Sunset, Renfrew, 

KIllamey.Grandvlew, Kitsllano. etc. , , 

cont'd. . . . 
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DELEGATIONS AND UNFINISHED BUSINESS (cont'd) 

Proposed Capital Expenditure 
Program 1976-1980 (continued) 

Escalated 


F. RESTAURANT AND REFRESHMENT OUTLETS 

New buildings, replacements and major renovations, 
to Include the following - Prospect Point Coffee 
Shop, Ferguson Point Restaurant, Fraserview Club 
House, Langara Clubhouse, John Hendry Refreshment 
Booth, and Duck Pond Refreshment Booth 

G. LIGHTED PL AYING FIELD 

One lighted arti fical turf field with 1500 covered 
seats. 

H . FIVE INDO OR SWIMMING POOLS AT mjQR SE CONDAR Y SCHOOLS 
To providecomiiiunity swimming pools adjacent to 
secondary schools to be used by both students and 
general public. 

I. COMMUNITY SERVICE CENTRES 

New centres at West Pt. Grey, S. E. Sector, and 
one otherlocation to be decided 
J. NEW ICE RINKS 


Less: Anticipated Provincial Government 
recreational grants 


IV PARKS 

A. PARKS AC QUISITION 

1. To compTete acquisition of park land specified 
In Tables 1 and 2 several years ago. 

2. Mi seel la n eous Areas 

To acquire miscellaneous properties for park purp 
Spec ial Note 

NothfiTg' included for False Creek 

3. Dovyvtown _MJjij_ Parks 

To provTde mini parks in downtown areas of 
Vancouver - no specific areas have been selected. 

4. Pt. Grey Waterfront 

To continue purchase of high priority sites. 

5. Jericho Defe nce Lands 

To relmburseTand purchase fund for purchase of 
38 acres. 

6. Fraser River Waterfron t 

Sub total of A 

B. PARK DEV ELOPMENT 

To deveTop new parks on land acquired for park 
purposes. (Including False Creek - Area 6) 

C. RENOVATION AND REDEVELOPMENT OF EXISTING PARKS 
AND FACfLlflES 

To update facilities requiring major renovations 
or replacement. 

TOTAL 


Original 

for 

Proposed 

Request 

Inflation 

Plan 

2.650,000 

4.336,000 

'867,000 

2,000,000 

2,730.000 

2,000,000 

5,000,000 

8,180,000 

3,272.000 

3,000,000 

4,929,000 

1,643,000 

5,400,000 

7.676,000 

3.290,000 

25.400.000 

38.275.000 16,700,000 

2.000.000 

2,000,000 

2,000.000 

23.400.000 

3fi,275,000 

14.700.000 

$5,116,000 

$7,112,000 $ 2,500,000 

4,161,000 

4,918.000 

185,000 

2,000,000 

2,000,000 

1.000.000 

1 .500,000 

1.500.000 

1.000,000 

388,000 

388,000 

388,000 

2,000.000 

2,000,000 

2,000,000 

15,165,000 

17,918,000 

7,073.000 

13,000,000 

1 7,760,000 >^ 




'13,916,000 

7,500,000 

11 ,070,000 > 


35.665,000 

46,748,000 

20,989,000 


V. HOUSING 

A. HOUSING-PgyE'-OPMEN T AND REHAB ILITATION $10,000,000 $10,000,000 
to acquire and assemble suitable sites for the I Ji ,000,000 
building of major housing projects 

B. SPECIAL GRA NTS 2,500,000 2,500,000 
To provide incentive and special grants as required 
in order to generate housing 

C. REVOLVING HOUSIN G FUND 5,000,000 5.000,000 


TOTAL 17,500.000 17.500.000 1.000,000 


VI. NEIGHBORHOOD IMPROVEMENT PROGRAM 

To improve living conditions and the physical environment 5.980,000 $5,980,000 
of deteriorated neighborhoods and to develop social and 

recreational amenities 


VII. CIVIC BUILDINGS AND PROPERT Y 

A. CITY H AI,!, ADDITION $5,000,000 $7,400,000 

The City Hall complex is now virtually filled to 
capacity and additional facilities should be planned for. 

B. RELOCATIO N OF FIRE HAL LS 1,003,000 1,575.000 1,420,000 
Relocation of No. 14 and No. 17 Firehalls to provide 

a more uniform level of fire protection in the 
southern and north east section of the City 

C . RECONSTRUCTION 0_F _F1RL__HALLS 1,191.000 1,823,000 1.268,000 
To reconstruct Fire Halls No. 19, 21 and 22 which are /|^g 22) 
beyond economical repair and are too small to accom- 
modate modern apparatus. , 

cont ' d . 
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Proposed Capital Expenditure 
Program 1976-1980 (continued) 


Original 
Rtquest 


Escalated 

for 
Infla'tlon 


Proposed 
Plan 


!• Public Safety Building 

lepTacetnent of present Public Safety Building 
2. Oakridqe Police Building 

Additional space required because of growth and 

change in police operation 

E. yANCOUVER CITY PQUND 

New Pound is required as it Is not practical to 
make additions to the present building and for a 
number of other reasons. 

F. ENGINEER ING YARDS 

To upgrade existing facilities at the Yards to provide 
more effectively the required service to trucks and 
equipment, to separate repair and stores functions 
to facilitate security and control. 

G. PROPERTY PURCHASE FUND FOR FUTURE CIVIC USE 

To enable the City to land bank property required 
for future civic use. 

TOTAL 

VIII. HEALTH DEPARTMENT 

A. MULTI-SERVICE UNITS 

B. CITY ANALYST'S LAB 
New facilities (space) 


IX. SEMERS 


TOTAL 


A. SEWER SYSTEM REPLACEMENT 

Replacement of obsolete sewers; renewal or replacement 
of defective connections; refurbishing pumping 
stations 

B. NEW S ERVICE AND RELIE F SEWERS 

ServTce to new subdi"vTsions , provision for trunks 
sewers and system relief - Heather St. 68/Granv111e 
area. 

C. UPGRADING SEW ER SYSTEM 

5iparatl77g the combined system between Marine Drive 
and the Upper North Arm Interceptor, providing relief 
In the Still Creek sanitary system, extension of 
outfalls, construction of combined flow storage 
on trunk sewers, limited separation. 

D. SEWER SEPA RATION ON PRIVATE PROPERTY 

City s share of sewer separation on private 
property in commercial. Industrial and 
multiple dwelling areas. 

TOTAL 


8.000,000 
205,000 


275,000 


13,300,000 
302,000 


450,000 635,000 


400,000 


635.000 


5,000,000 5,000,000 3,000,000 


21,124.000 30,435.000 6,323.000 


$2,448,000 $3,840,000 
160.000 265.000 


2,608,000 4.105.000 


$4,750,000 $7,220,000 $5,583,000 


3,000.000 4.500,000 4.250,000 


15,250,000 23,300,000 17,300.000 


2,000,000 2,000,000 2,000,000 


25,000,000 37.020,000 29.133.000 


X MATERWORKS 

A. FXTfNSIO N AND REPLACEMENT - SP ECIFIC AREAS $4,396,000 $6,600,000 
Extension and replacement of old water mains In 

specific areas of high fire hazards. 

B. EXTENSION AN D REPLACEMEN T OF WATER MAINS OTHER AREAS 600,000 900,000 
Extension and replacement in non specified locations. 

C. CEMENT LINING OF WATER MA.lNj 405,000 600,000 
Ecornomical means of signif iciantly extending the life 

of steel mains which are deteriorating 

D. REPLACEMENT PRIOR TO PAVINf. 500,000 750,000 
Replacement of old steel or undersized cast iron pipes 

prior to paving of thestreets. 

E. REPLACEME NT OF STEEL MAINS 200,000 300,000 
^ipTac'ement of old leaking steel pipe. 

F. FEE D MAINS 575,000 900,000 
Construction of major feed mains at three locations 

G. PRESSURE REDUCING VALVE STATIONS 547.000 850,000 
Installation of 5 new and replacement of 2 pressure 

reducing valve stations and installation of telemeter 
control in some parts of the water system. 

H. MISCELLA NEOUS I^;PROVEMENTS TO SYSTEM 300,000 450.000 
Miscellaneous work of various kinds. 

I. SERVICE REPLACEM ENT 625,000 950,000 
Many individual services have reached the end of 

their useful life and must be replaced. 
J. NFW SERVICES AND MET ERS 400,000 600.000 
Primarily for the purchase of meters and meter readouts. 


TOTAL 8,548,000 12,900,000 


Total waterworks txpendi turn will be financed separately in 
the waterworks account. 


cent ' d . 
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DELEGATIONS AND UNFINISHED BUSINESS (cont'd) 

Proposed Capital Expenditure 
Program 1976-1980 (continued) 

Escalated 

Or1<)tna1 for Proposed 
Request InfUtion Plan 


XI. WORKS - GENERAL 


A. COMMUNICATIONS . 

1. Facility Requirements and Underground ing J765.000 $1,201,000 $1,201,000 
Point to point radio conmuni cation, cable carriers, 

back up transmitters, relocation and undergrounding 
of communication wires, cables and ducts. 

2, Digita l Alarm and Dispatch 
OigltaT street fire alarm box system and traffic 
signal status indicator and fire dispatch system 
with terminals in fire halls and fire vehicles. 

3- Di gital Police Terminals 

Digital information terminals in police vehicles. 

Sub-total of A 


UNDE_R6R0UN0I NGJOVEIHEAD, PLANT 

(Tndergrounding of overhead power conmuni cat ion and 
traffic signal control 
REFUSE D ISPOSAL 

T. Re_fuse Rec ycl ing 

ScquTsTtTon of property for the recycling of refuse, 

2. D elta Disposal Scale 
An additional weigh scale required for the Delta 
Refuse disposal site. 

3. Delta Di sposal Sit e Lea chate 
ScqiifsTtion of faciTitTes to treat leachate from 
the Delta disposal site 

4. Delt a Di sposa l Site Material 
AcquT"sTtio/i of equTpment to provide cover material 
for the Delta disposal site 

Sub-total of C 

STREETS 

1. Street Paving 
Paving and curbing of streets of all classes and 
In all parts of the City, the vast majority of 
which would be streets now unpaved or with only 
a centre strip and gravel shoulder. 

2. Lane Paving 
The paving of lanes with Ihe objectives of 
eliminating dust, reducing maintenance and 
Improving appearance. 

3. Sidewalks 
Construction of sidewalks where the abutting 
property owners petition, along with some walks 
abutting City properties 

4. Left Turn Bay; 
Installation of left turn hays at arterial 
intersections. 

5. Hastings Viaduct 
Replacement for 1980 is necessary. 

6. Burlington Northern Bridge s 
Strengthen bridges over the Burlington Northern 
Railway cut to meet the needs of modern traffic. 

7. Burrard-Arbutus Connector 
Additional property acquisition, plus cost of 
construction. 

8. Cordova Street Extension 2,320,000 3.222,000 1.834.000 
To reduce congestion of turns at Hastings S Gran- 
ville Streets. Howe to Burrard & Burrard tO 

Thurlow also. 

9. other Items 1.450.000 2.339,000 1,936.000 
Opening new streets and lanes, landscaping centre 

boulevards and islands, bus shelters, miscellaneous 

property acquisition, legal costs, etc. 


1.100.000 

1.887.000 

422,000 
(dispatch) 

400.000 

576,000 


2.265.000 

3,664,000 

1 .623,000 

2.700.000 

4,536.000 

1 ,680.000 

500.000 

780.000 


20.000 

29,000 


500.000 

806,000 

806,000 

500,000 



$1,520,000 

2.370,000 

806,000 

14,550.000 

24.426.000 

12,820.000 

$1,150,000 

$1,932,000 

$1,490,000 

2.000.000 

2,952,000 

1 ,130,000 

1.580.000 

2,520,000 

1 ,149,000 

1.700.000 

3,102,000 

2,477,000 

500.000 

660,000 

660,000 

1 ,100.000 

1,512,000 



Sub-total of D .26,350,000 42.665,000 23.''96.000 


STREET LIG HTING 

1- Local Improvement Street Lighting $570,000 $958,000 $660,000 

City^s snare of installation of new or 
replacement lighting. 

2. Other Street Lighting Improvem ents 550,000 925,000 925,000 
Adding to or replacing existing Inadequate 

lighting. 

3. Undergrounding Street Lighting Services 150,000 252,000 252,000 
Removing street lighting services from wooden poles 

and connecting them to the B.C. Hydro underground 
system. 


Sub-total of E 1,270,000 2,135,000 1,837,000 


cont ' d. 
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DELEGATIONS AND UNFINISHED BUSINESS (cont'd) 

Proposed Capital Expenditure 
Program 1976-1980 (continued) 


F. TRAFFIC S IGNALS 

Installation of detection and interfacing equipment 
for all traffic signal controllers and remote control 
for approximately one half the signals not connected 
to the present system in the downtown area. 


TOTAL 

TOTAL PROGRAM 


Original 
Request 

Escalated 

for 
Inflation 

Proposed 
Plan 

300,000 

590,000 


34,405,000 

55,960,000 

29,442.000 

195 . 675.000 

271 ,541 .000 

103.348.000 


The Council heard the following delegations on the above 
program: 

(a) Vancouver Public Library Board 

Mr. Peter Kitchen, Chairman, Vancouver Public Library Board 
addressed the Council and filed a brief requesting inclusion of 
the amount of $136,000 for Riley Park Branch Library and 
that an amount of $1 million be transferred from the Area Branch 
item, this money to be spent on reference material. Mr. M.P. 
Jordan, Director, also addressed the Council and answered questions 
put to him by the Council on this matter. 

(b) West Point Grey Community Association 

Mrs. Dorothy Gillis, Vice-President, West Point Grey Community 
Association addressed Council and advised that in view of Council's 
action earlier this day with respect to the Park Board portion of 
the Proposed Capital Expenditure Program, it was their Association's 
intent to defer their delegation until the matter of the Park Board 
allocations are being considered in two weeks' time. 


(c) Strathcona Community Centre Association 

Mrs. Wilma Steele spoke to Council on behalf of the Association 
requesting that the necessary funds for extension of the existing 
Strathcona Community Centre be allocated from the funds remaining 
in the Strathcona Rehabilitation project. It was noted that Council 
on August 13, 1974, when considering a report from the Director of 
Planning on Urban Renewal Funds - Strathcona, Britannia, Gastown and 
Chinatown, passed the following motion with respect to funding of 
the extension of the Strathcona Community Centre: 

"FURTHER THAT the unallocated Park Board Community Centre 
funds amounting to $116,000, be utilized for the proposed 
extension of the Strathcona Community Centre and the method 
of financing the project be referred to the Director of 
Finance . " 

Following the hearing of delegations. Council dealt with the 
Proposed Capital Expenditure Program 1976-1980 as follows: 

I . Beautif ication & Preservation 

MOVED by Aid . Bowers , 

THAT Council approve the inclusion in the Plan of the sum of 
$1,625,000 for Beautif ication and Preservation - Miscellaneous 
Other Areas. 

- CARRIED UNANIMOUSLY 

II . Cultural Facilities 

MOVED by Aid. Bowers, 

THAT Council approve the inclusion in the Plan of the sum of 
$136,000 for library branch development. 

(amended) 

r^on^ ' d 
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DELEGATIONS AND UNFINISHED BUSINESS (cont'd) 

Proposed Capital Expenditure 
Program 1976-1980 (continued) 

Cultural Facilities (continued) 

MOVED by Aid. Volrich in amendment, 

THAT an additional sum of $136,000 be included in the Plan 
for establishment of a branch library in Riley Park. 

- CARRIED UNANIMOUSLY 

The motion as amended and reading as follows was put and 
CARRIED UNANIMOUSLY: 

"THAT the sum of $272,000 be included in the Plan for 
Cultural Facilities to provide branch library devel- 
opment in Riley Park and Cedar Cottage at an estimated 
cost of $136,000 each." 

(III. Community Recreation Facilities & 
( IV. Parks 


Reference was made to a meeting earlier this day with the Park 
Board at which time Council passed the following motion: 

"THAT City Council agree with the major categories as 
outlined in the Park Board memorandum dated September 10 , 
1974, with regard to the 1976-1980 Five Year Plan 
Allocations; and 

FURTHER THAT the Park Board be requested to report back to 
the Council within two weeks with their priorities within 
those categories." 

MOVED by Aid. Bowers, 

THAT with respect to Community Recreation Facilities and 
Parks, the Plan shall include the amounts $14,700,000 and 
$20,989,000 respectively, the detailed allocation of these funds 
to be determined by Council after the proposed meeting with the 
Park Board in two weeks' time. 

- CARRIED UNANIMOUSLY 

V . Housing 

MOVED by Aid. Bowers, 

THAT the sum of $1,000,000 be included in the Plan for 
Housing. 

(deferred ) 

MOVED by Aid. Rankin in amendment, 

THAT the sum of $5,000,000 be included in the Plan, this 
amount to be dispersed on the following basis: 

(i) Special Grants - $2,500,000 

To provide incentive and special grants as 
required in order to generate housing 

(ii) Revolving Housing Fund - $2,500,000 

(not put ) 

MOVED by Aid. Volrich, 

THAT consideration of the amount to be included for Housing 
in the Plan be deferred to the next meeting of Council for a 
comprehensive report back from the Standing Committee on Housing 
and the Director of Finance through the Standing Committee on 
Housing . 

(Alderman Rankin opposed) - CARRIED 

VI . Neighbourhood Improvement Program 

Council noted the recommendation of the Standing Committee on 
Finance and Administration that there be no moniet? included in the 
Plan under this category. 
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DELEGATIONS AND UNFINISHED BUSINESS (cont'd) 

Proposed Capital Expenditure 
Program 1976-1980 (continued) 


During consideration of the foregoing, the Mayor joined 
the meeting. 


VII . Civic Buildings & Property 

MOVED by Aid. Bowers, 

THAt the sum of $6,323,000 be included in the Plan for Civic 
Buildings and Properties, to be dispersed in accordance with the 
recommendations of the Standing Committee on Finance & Administration 
contained in the above report. 

(not put) 

MOVED by Aid. Hardwick in amendment, 

THAT the amount of $635,000 for replacement of the Vancouver 
City Pound be deleted. 

- LOST A TIE VOTE 
HAVING RESULTED 

(Aldermen Bowers, Harcourt, Massey, Volrich and Mayor opposed) 

MOVED by Aid. Volrich, 

THAT consideration of the inclusion in the Plan of a sum of 
$635,000 for the Vancouver City Pound replacement be deferred to 
the next meeting of Council; 

FURTHER THAT the balance of the monies included in the Plan 
for Civic Buildings and Properties being $5,688,000, be approved. 

- CARRIED UNANIMOUSLY 

VIIL Health Department 

Council noted the recommendation of the Standing Committee on 
Finance and Administration that there be no monies included in the 
Plan under this category. 

IX . Sewers 

MOVED by Aid. Bowers, 

THAT the amount of $2 9,13 3,000 be approved for Sewer Expenditures 
over the next five years. 

- CARRIED UNANIMOUSLY 

X . Waterworks 

It was noted that the sum of $12,900,000 for the Waterworks 
Expenditures will be totally financed separately in the Waterworks accour 
and does not need to be included in the Plebiscite on the Proposed Capitc 
Expenditures Program 1976-1980. 

XI . Works - General 

MOVED by Aid. Bowers, 

THAT the sum of $29,442,000 for Works - General, be included 
in the Proposed Capital Expenditure Program 1976-1980, to be 
dispersed in accordance with the recommendations of the Standing 
Committee on Finance and Administration contained in the above report; 

FURTHER THAT Item D8 be amended by striking out the words 
'and Burrard to Thurlow also', thus amending it to read as follows: 

' Cordova Street Extension 

To reduce congestion of turns at Hastings and 
Granville Streets. Howe to Burrard.' 

- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Proposed Plan for the Coordination and 

Subsequent Extension of Volunteer Services (cont'd ) 

Your Board RECOMMENDS 

1. That the volunteer program for 1970 as described by the 
Medical Health Officer be implemented. That - 

(a) The Director of Personnel Services be authorized to 
establish the classifications and pay grades for the 
new positions and submit same to the Board of Adminis- 
tration for approval . 

(b) The Comptroller of Accounts be authorized to provide 
funds in the Health Department 1970 appropriations in 
the amount of $4,627. to cover costs for the first 
six months of the pilot project. 

2. That the 1970 Council recommend to the 1971 Council 
implementation of the balance of the 2-year trial volunteer 
program and the transfer of the Volunteers for Seniors 
program to the City of Vancouver. A report will be sub- 
mitted to City Council in January 1971 for approval in 
advance of the 1971 budget. 

3. That payment of the grant of $5,000. in 1970 to the 
Volunteers for Seniors program, which was recommended 
earlier by the Joint Technical Committee of the Department 
of Social Planning/Community Development and deferred by 
City Council pending receipt of this report, now be 
approved by Council. This is the same amount approved by 
Council in 1969 and is 50% recoverable under the Canada 
Assistance Plan. 

In endorsing these recommendations your Board considered - 

(a) The School Board has benefited from a volunteer program. 

(b) The Museums use volunteers very effectively in the school- 

children's programs. 

(c) Although the Health Department has had a volunteer program 

for over 30 years it has been organized on a casual 
basis . 

(d) There is an increasing body of opinion that social services 

will become far more effective if the resources of the 
community can be organized to help. 

Earlier in the proceedings a representative of the Volunteer 
Bureau and Volunteers for Seniors appeared in support. 

MOVED by Aid. Wilson, 

THAT this report be approved. 

- CARRIED BY THE 
REQUIRED MAJORITY 

UNFINISHED BUSINESS 
2. Grant: Outward Bound British Columbia 

Further consideration was given to the application of Outward 
Bound British Columbia organization for a grant in the amount of 
$11,200. The Standing Committee on Finance, on May 14, 1970, 
recommended a grant of $5,250 subject to: 


cont 'd 
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DELEGATIONS AND OTHER REPORTS 

49th Avenue Crosstown Bus 

Council had before it for consideration a report from the City 
Engineer dated September 5, 1974, with respect to the 49th Avenue 
crosstown bus. This report outlined the history of the City's efforts 
to obtain bus service across 49th Avenue, the present Engineering 
Department position which states that extension of the route along 49th 
Avenue to Marine Drive is more acceptable than the Granville Street 
proposal, however it does not serve the major demand for access to 
Oakridge Shopping Centre. The City Engineer also stated that as an 
alternate, Cambie Street, 41st Avenue, Marine Drive to U.B.C. would 
still be preferrable to Granville as a route north to 41st Avenue. 

The report concluded with the following recommendations: 

"1. That Council accept, east of Cambie Street, a permanent 
routing of Imperial Street, 49th Avenue, Tyne Street, 
54th Avenue, Kerr Street and 49th Avenue. 

2. That Council consider which of the following routings 
west of Cambie Street best meets the overall needs of 
the City - 

(a) Cambie Street, 41st Avenue, Marine Drive to U.B.C. 

(b) 49th Avenue, Marine Drive, Dunbar Street, 41st 
Avenue, Marine Drive to U.B.C. 

3. That Council accept the use of Doman Street instead of 
Tyne Street until appropriate improvements can be 
carried out on 54th Avenue. 

4. That the Honourable James G. Lorimer be advised of 
whichever routing Council accepts. 

5. That if these route arrangements are satisfactory to 
the Provincial Government, the Engineering Department 
immediately prepare a further report on bus stop 
locations and funds required for bus pull-offs and 
pavement strengthening for Council's approval." 

Council also noted a letter from the Honourable James G. Lorimer, 
Minister of Municipal Affairs, indicating that the Provincial 
Government is now prepared, and wishes to proceed with at the earliest 
date possible, a City Bus Service on Imperial from Burnaby, 49th 
Avenue, Tyne Street, 54th Avenue, Doman Street, 49th Avenue, 
Marine Drive, Dunbar Street, 41st Avenue, Marine Drive to U.B.C, 
which route is basically the same as the route proposed by the Marpole- 
Oakridge Area Council, except in the Champlain Heights area. 

The letter cites arguments supporting this routing as providing 
service to several areas in the City, providing connection to a 
series of north-south bus routes, and as well, providing an additional 
east-west service to link in with the future north-south light rail 
transit service on the Arbutus line. 

Council heard the following delegations on this subject: 

(a) Mr. E.J. Ruddell, Marpole-Oakr idge Area Council, reiterated 
the Area Council's position in favour of a bus route across 
49th Avenue to U.B.C. He also drew Council's attention to 
the fact that the Vancouver School Board unanimously endorses 
this proposed bus route. 

(b) Mr. Tom Choboter, Sunset Area Council, advised Council that at a 
recently held public meeting called by the Sunset Area Council, 
the residents of the Sunset area were very strongly in favour 

of a direct crosstown route along 49th Avenue to U.B.C. 

(c) Mr. Nathan Davidowicz, U.B.C. Alma Mater Society Transit Liaison 
Officer, supported the provision of a bus service across 49th 
Avenue to U.B.C. and suggested that this routing would provide 
access for students to accommodation on the southern slopes. 


cont ' d . 
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DELEGATIONS AND OTHER REPORTS (cont'd) 

49th Avenue Crosstown 
Bus (continued) 


(d) Mr. John Lennon , 1166 West 49th Avenue, spoke to his communication 
to Council dated September 4, 1974, objecting to a bus route on 
49th Avenue between Granville and Oak Streets. He stated that 
56 residents in the 1100 Block West 49th Avenue have signed a 
petition against the proposed 49th Avenue crosstown bus. 

(e) Miss Tanis Koffman, resident of 49th Avenue between Oak and 
Granville Streets, stated she is a student at U.B.C. and 
supported a 49th Avenue crosstown bus service as being a 
faster route to U.B.C. than a bus service across 41st Avenue. 

(f) Mr. N. Read, Chairman of a new co-operative development in 
Champlain Heights, supported a 49th Avenue crosstown bus 
service directly into the University grounds. 

(g) A representative of the residents at the Fairhaven Senior Citizens 
Home at 49th Avenue and Vivian urged Council to support a 49th 
Avenue crosstown bus. 

(h) Mr. Cotterell, 1716 West 49th Avenue, appeared on behalf of 
the residents in this block who wished to be put on record 
as objecting to a bus route in front of their homes. 

(i) A representative of Champlain Heights Area Council spoke in favour 
of a bus service across town to U.B.C, but considered implementatic 
of the service more important than the routing of the bus west 

of Cambie Street. 

(j) Mr. J. Johnston, 1660 West 49th Avenue opposed the proposed 
routing across 49th Avenue west of Cambie and requested that 
consideration of this item be deferred pending further study 
and also to permit residents in the area to assess the situation 
more fully. 

(k) Dr. Christianson , who resides at Marguerite and 49th Avenue, 

opposed the proposed routing of this service across 49th Avenue 
west of Cambie Street. 

A number of other persons addressed the Council putting forth 
arguments pro and con the proposed routing of the 49th Avenue cross- 
town bus on 49th Avenue west of Cambie Street. 

MOVED by Aid. Bowers, 

THAT recommendations 1, 3, 4 and 5 of the City Engineer contained 
in his report dated September 5, 1974, be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers, 

THAT the City inform the Honourable James G. Lorimer, Minister 
of Municipal Affairs, of its wish that he implement, as soon as 
possible, a 49th Avenue crosstown bus service along 49th Avenue to 
Cambie Street, 41st Avenue, Marine Drive to U.B.C. and advise him 
that the City will undertake a survey within a few months to 
determine whether or not this service should be re-routed west of 
Cambie to continue along 49th Avenue, Marine Drive, Dunbar, 41st 
Avenue, Marine Drive to U.B.C. 

- CARRIED 

(Aldermen Harcourt and Marzari opposed) 


At this point in the proceedings. Council observed a 
short recess. 
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DELEGATIONS AND OTHER REPORTS (cont'd) 

Transit Routes in the 
Marpole Area 

Council had for consideration Clause 2 of the report of the 
Standing Committee on Waterfront and Environment dated August 29, 
1974, on Noise By-law - Complaint re Buses on Osier Street between 
71st and 72nd Avenues in the Marpole Area, and report from the 
City Engineer dated September 5, 1974, on Transit Routes in the 
Marpole Area. 

The report of the Committee recommended: 

"THAT the City Engineer 

(a) request the Greyhound Bus Lines and Pacific Stage 
Lines to use Cambie Street/41st Avenue/Oak Street 
as the route for their buses. 

(b) request B.C. Hydro 

(i) to consider routing for the Richmond Express bus 
to be Hudson Street/71st Avenue/Oak Street 

(ii) to consider using the bus travelling along Marine 
Drive from New Westminster as the Shuttle to 
Granville Street. 

(c) be instructed to institute procedures for interim 
maintenance of the streets to be used as temporary 
bus routes . " 

The City Engineer's report dated September 5, 1974,. outlined 
the present situation on Osier Street with respect to transit use 
of this Street and contained the following summary of approximate 
rush hour bus volumes on Osier Street: 

Pre July 1974 Post July 1974 


Richmond Express 15/hr. 15/hr. 

Pacific Stage Lines 1/hr. 1/hr. 

Granville Shuttle - 12/hr. 

Marine Drive - 2/hr. 

16/hr . 30/hr. 


It was noted that the increased volume since July, 1974, is 
due to the construction of the Hudson Street Bridge. 

The City Engineer advised that since the meeting of the Standing 
Committee on Waterfront and Environment on August 29th, his Department 
has been in contact with B.C. Hydro regarding the above and submitted 
the following information: 


" 1. B.C. Hydro indicate they would object to Pacific Stage Line buses being 

returned to a routing via ^st Avenue, Oak Street, Oak Street Bridge. This 
route was used by Pacific Stage Lines, however, it had to be abandoned 
due to delay caused by heavy traffic congestion on Oak Street coupled 
with the difficulty of making the left turn off 41st Avenue to go south- 
bound on Oak Street. This frequently resulted in missed ferry connections, 
thus bringing about the present arrangements. The present route provides 
P.S.L. with a queue jumper at 71st Avenue which has cut down running time 
and ensured ferry connections. 

In view of the relatively light volumes (approximately one bus per hour) 
and the consequent small effect on the overall noise problem, and the 
need to make ferry connections, we are syii?)athetic to B.C. Hydro in their 
request for P.S.L. buses to continue to use Osier Street. To reduce the 
noise from the P.S.L. buses, within the last few days the turn from 72nd 
Avenue to Osier Street has been eliminated, and the buses now travel 
directly up Osier Street from Marine Drive. 


cent ' d. 
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DELEGATIONS AND OTHER REPORTS (cont'd) 

Transit Routes in the 
Marpole Area (continued) 

2. B.Cc Hydro have indicated that it is not operationally possible for the 
Marine Drive service to use the 63rd and Granville loop as the loop is 
already congested, and presently there is not sufficient running time to 
absorb the additional mileage. A further consideration is that passengers 
transferring from the Marine Drive to the Oak Street service would be 
carried past the transfer point and back again. 

To reduce the noise from Marine Drive buses also, within the last few days 
the turn from 72nd Avenue to Osier Street has been eliminated and the buses 
now travel directly up Osier Street from Marine Drive. 

3c Regarding the permanent routing of the Richmond Express, B<,C. Hydro have 
indicated the following as of September 4,th: 

'Ultimately, we hope to operate the 60 Richmond Express via 
Granville, 70th Avenue, Hudson, 71st Avenue, then via regular 
route over the Oak Street Bridge „ This is pending a current 
investigation at Marpole to determine the number of people who 
transfer in this area. If a large volvme of people transfer 
at Marpole, then the 60 Richmond Ebcpress will route via 
Granville, Marine, Hudson, 71st Avenue, then via regular 
route over the Oak Street Bridge „ ' 

Since either permanent routing will involve 71st Avenue from Hudson to 
Osier, it now seems appropriate to declare Hudson Street, 71st Avenue 
a transit route, and upgrade 71st Avenue as requlred„ A minimum 
treatment consisting of a paved strip 22 feet wide would cost $10,000 
which funds are available in Streets Capital Funds. However, we woiald 
also initiate a curb and gutter petition on the street so the street 
could be fully developed. 

Routing the Richmond Express via Marine Drive, Hudson Street, 71st 
Avenue, Oak Street, will involve approximately IX) residential units 
as opposed to 150 on the present routing. In addition, one less turn 
will provide better operating conditions. Residents on 71st Avenue 
between Hudson and Osier have been notified of this proposal. 

4-. For the Granville Shuttle to use 72nd Avenue from Osier to Oak Street, 
72nd Avenue would need to be improved at a cost of approximately $1,000 
for temporary improvements or $4., 000 for permanent improvements. The 
expenditure does not appear justified for the temporary 10 month routing. 
To reduce the noise from the Shuttle buses also, within the last few 
days the turn from 72nd Avenue to Osier Street has been eliminated, and 
the buses now travel directly up Osier Street from Marine Drive. 

The City Engineer also advised of the following action which has 
been taken : 

Routing of the Richmond Express to Hudson Street, 71st Avenue on a permanent 
basis will be done as soon as the route is approved by Council. This will reduce 
present bus volumes on Osier Street to a level similar to those existing before 
construction of the Hudson Street Bridge. 

Problems caused by the turn from 72nd Avenue to Osier Street on the Pacific 
Stage Line, Marine Drive and Shuttle services have already been eliminated. When 
construction is complete, only the Pacific Stage Line buses will use Osier if our 
recommendations are accepted. " 

The report concluded with the following recoirunendations : 

(1) That Council approve Hudson Street from 72nd to 71st Avenues, and 
71st Avenue from Hudson to Osier as a transit route; 

(2) Further that funds be provided from the Streets Capital Funds to 
upgrade 71st Avenue as required, by transferring funds from 
appropriation 148/7916 'Miscellaneous Projects' to an account 
for this purpose. (A local improvement will be initiated 
subsequently by the City for curbs and gutters.) 

cont ' d . . . . _ 
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DELEGATIONS AND OTHER REPORTS (cont'd) 

Transit Routes in the 
Marpole Area (continued) 

Council heard a representation from Mrs. Flaata on behalf of 
approximately 65 residents of Osier Street between 71st and 72nd 
Avenues. She suggested that it would be feasible to re-route the 
Greyhound Bus Lines and Pacific Stage Lines buses to Cambie Street, 
41st Avenue, Oak Street and also to re-route the Granville Shuttle 
to use 72nd Avenue from Osier to Oak Street. 

MOVED by Aid. Linnell, 

THAT recommendation (a) of the Committee contained in this 
Clause be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Linnell, 

THAT recommendation (b) (i) of the Committee contained in this 
Clause and recommendation (1) of the City Engineer contained in his 
report be approved. 

- CARRIED 

(Alderman Harcourt opposed) 

MOVED by Aid. Linnell, 

THAT recommendation (b) (ii) of the Committee contained in this 
Clause be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Hardwick, 

THAT the City Engineer request B.C. Hydro to route the Granvill 
Shuttle to use 72nd Avenue from Osier to Oak Streets. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Linnell, 

THAT recommendation (2) of the City Engineer contained in his 
report be approved. 

- CARRIED UNANIMOUSLY 

Council considered the remaining Clauses of the report of the 
Standing Committee on Waterfront and Environment dated August 29, 
1974, as follows: 

Noise Workshops 
(Clause 3) 


Progress Report - North Arm of 
the Eraser River (Clause 4) 

MOVED by Aid. Linnell, 

THAT Clauses 3 and 4 be received for information. 

- CARRIED UNANIMOUSLY 

Waterfront Planning Study 
(Clause 1) 


For Council action on this Clause, see page 2. 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

D. Illegal Suites: 
Hardship Cases 

The Special Committee concerning Illegal Suites - Hardship 
Cases, submitted the following report under date of August 23, 1974: 

"The Committee of Officials has considered the following requests under 
the policy established by Council concerning Illegal Suites - Hardship 
Cases, and reports as follows: 


(a) The following applications recommended for approval by the 
Sub •Commit tee be approved: 


Blanche Anderson (tenauit), 344 East 54th Avenue 
Romao Narciso Almeida (tenant) , 3409 East 25th Avenue 
Abdul Gaffar ( owner) , 165 S, W. Marine Drive 
Kate Bvans (tenant) , 1845 Dunbar Street 


(b) the following applications be approved for one year from the date 
of this Resolution: 


Susan E, Irvxnc (tenant), 999 West 20th Avenue 
Sukhjit Singh Gosal (owner) , 115 West 63rd Avenue 
Allan I. Claurk (tenant), 105 West 47th Avenue 
Kwok Tai Chiu (tenant), 2648 Dundas Street 
Kantilal Thakorlal (owner) , 2692 Bast 45th Avenue 
Kashmir S« Johal (tenant), 431 S« E, Marine Drive 
Evelyn D, Engelking (tenant), #10 - 2846 Spruce Street 


(c) the following application be approved for six months from the 
date of this Resolution: 


Dan Barrisc£G.e (tenant), 2602 Ontario Street 


(d) in respect to the above mentioned, the City Building Inspector be 

instructed to withhold enforcement action and to carry out the policy 
as adopted by Council on December 17, 1963, and as amended by Coxmci] 
on November 10, 1964." 


(e) the following applications be not approved: 


Jose Henrique Santos (tenant), 1496 East King Edward Avenue 
Alexander Liechti (tenant), 2812 Alberta Street 
Hazoora Singh Basran (tenant), 257 East 62nd Avenue 
Thomas Barr (tenant), 2247 Oxford Street" 


MOVED by Aid. Bowers, 

THAT recommendations (a) to (e) inclusive contained in the 
foregoing Special Committee report dated August 23, 1974, be 
approved . 


- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 


E. Implementation of Recommendation of 
Special Committee re Mountain View 
Cemetery 


The Board of Administration submitted the following report under 
date of September 9, 1974: 

"The Medical Health Officer reports as follows: 

'Council on July 31, 1973 gave the by-law to amend by-law 
No. 4162, being the Cemetery By-law, first reading, approved it 
in principle, and deferred further consideration, being approval 
from the Provincial Minister of Health. 

On August 13, 1974, City Council adopted the following five 
points which had been agreed between the Chairman of Mountain View 
Cemetery Committee and the Minister of Health: 

1. That the 2,500 graves sold prior to 1918 but not 
used be released to the City for sale. 

2. That the approximately 22,000 graves sold prior to 1928 
be reclaimed providing the City satisfies all legal 
liabilities regarding these graves. 

3. Perpetual Lease Plan (Section 2 of the brief). 

4. Proposed Fee structure - this is the structure proposed 
in Exhibit A of the brief, plus an additional 10% 
because of the recent considerable cost escalation. 

5. Section 21, Subsection 3 - re liners. 

Council on August 13, 1974, instructed that these proposals were 
to be implemented effective September 1, 1974. 

The Medical Health Officer therefore advises of the following 
implementation program based on discussion at the Mountain View 
Cemetery Committee meeting. 

The provisions of Item 3 above regarding Perpetual Lease Plan 
are to take effect upon the adoption of the By-law. The Director 
of Legal Services advises that Perpetual Renewable License is a more 
appropriate term than Perpetual Lease Plan. 

The Medical Health Officer and the Cemeteries Committee recommend 
the following policy regarding the Perpetual Renewable License: 

There be a Perpetual Renewable License available in 
respect to any grave-site. This 40 year License will 
be in force indefinitely subject to renewal, initially 
after 39 years of the original license signing. It is 
recommended that there be no charge for renewal of 
licence for continuing periods of 40 years. (The forms 
for use for this purpose are attached for City Council 
information) . 

Re: Item 4 above - The proposed By-law to amend By-law No. 4162 
being the cemetery by-law contains the fee schedule and is submitted 
for approval under by-laws in Council. The Superintendent of 
Mountain View Cemetery has been authorized to charge the new rates 
effective September 1, 1974. As the Minister of Health agreed to the 
rate schedule, the City Council recommendation to further add 10% 
Was regarded by the Cemetery Committee as a matter to be taken up 
with the new responsbile Minister, The Honorable Phyllis Young, 
Minister of Consumer Affairs. 

Section 2 contained in the first reading of the By-law has been 
deleted. This provision required the Cemetery gates to remain open 
but it was the wish of the Health Minister that our By-law remain in 
its current form.' 

Yours Board RECOMMENDS that: 

(a) The By-law to amend By-law No, 4162 be considered 
by Council under By-laws later this day. 

(b) The recommendation of the Medical Health Officer 
regarding the Administration of the Perpetual 
License be approved." 

MOVED by Aid. Linnell, 

THAT the recommendations of the Board of Administration contained 
in the foregoing report be approved. 

- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

F. Purchase of R.C.M.P. Property: 
Point Grey Road 


The Board of Administration submitted the following report under 
date of September 6, 1974: 

" I have received the following report from the Director of 
Finance and recommend that Council adopt his recommendation re 
Source of Funds for the Purchase of the R.C.M.P. Property: 

'With reference to Council's 'In Camera' resolution of 
August 27, 1974, to the effect that the City make an 
offer to the Department of Public Works for acquisition 
of former R.C.M.P. Headquarters at 3875 Point Grey Road, 
being lots 12, 13 and 14 of east part of D.L. 448, I 
RECOMMEND that the source of funds be Point Grey Road 
Acquisition Capital Funds unallocated.'" 

MOVED by Aid. Gibson, 

THAT the recommendation of the Board of Administration contained 
in the foregoing report be approved. 

- CARRIED UNANIMOUSLY 

I. Report of Standing Committee on 
Social Services, August 29, 1974 

The Council considered this report submitted by Aldermen Hardwick 
and Gibson, as members of the Social Services Committee, due to the 
lack of a quorum, which contains six clauses identified as follows: 

Red Door Rental Aid - Complaint on Commercial 
Rental Agencies 

Downtown Eastside Residents Association - 
Complain of Health By-law Infraction at 322 
Jackson Avenue 

Downtown Eastside Residents Association - 
Complaint of Rent Increase at the Columbia 
Hotel 303 Columbia Street 

Royal Rooms, 237 Main Street - Rent Increase 
Leisure Link - Request for a Grant 
West Broadway Citizens Committee - Conversion 
of a Building at 2366 York Avenue 

The Council took action as follows: 

Clauses 1-6 inclusive 

MOVED by Aid. Hardwick, 

THAT the resolutions contained in the foregoing report be 
approved . 

- CARRIED UNANIMOUSLY 


CI. 

1 : 

CI. 

2 : 

CI. 

3 : 

CI. 

4 : 

CI . 

5 : 

CI. 

6 : 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

II. Report of Standing Committee 
on Finance & Administration, 
August 29, 1974 

The Council considered this report of the Committee which 
contains six clauses identified as follows: 


CI , 
CI , 

CI, 
CI 


CI 
CI 


1 : 

2 : 

3 : 

4 : 


5 : 

6 : 


Aldermanic Indemnities 

Supplementation of Federal Training Grant 
Honoraria for Physicians 
Third Floor Renovations 

Consideration of Real Property Taxation Legislation 
by the Select Standing Committee on Municipal Matters 
of the Provincial Legislature 
Development Permit Application Process 
Resolution for Submission to the U.B.C.M. Annual 
Convention 


The Council took action as follows: 

Aldermanic Indemnities 
(Clause 1) 

In considering this Clause, Council noted a memorandum from the 
Chairman on this matter proposing certain amendments to the 
Committee's recommendation. 

MOVED by Aid. Bowers, 

THAT consideration of this Clause be deferred to the next 
regular meeting of Council. 

- CARRIED UNANIMOUSLY 


Clauses 2 , 5 and 6 


MOVED by Aid. Bowers, 

THAT the recommendation of the Committee contained in Clause 2 
be approved and Clauses 5 and 6 be received for information. 


- CARRIED UNANIMOUSLY 


Third Floor Renovations 
(Clause 3) 


For Council action on this Clause, see page 8. 

Consideration of Real Property Taxation 
Legislation by the Select Standing 
Committee on Municipal Matters of the 
Provincial Legislature (Clause 4) 


MOVED by Aid . Bowers , 

THAT the recommendation of the Committee contained in this 
Clause be approved, and that Council endorse the brief of the 
Director of Finance dated August 29, 1974, to the Select Standing 
Committee on Municipal Matters of the Provincial Legislature 
regarding the subject of municipal taxation. 

- CARRIED UNANIMOUSLY 

III. Part Report of Standing Committee 

on Social Services, September 5, 1974 

Native Information Centre, 548 Nelson 
Street - Consideration of Grant 
Request and Location (Clause 1) 


Mayor Phillips advised that he had had contact with 
Superintendent Oliver and another Police Officer with respect 
to the location of this Native Information Centre, and both 
officers were strongly opposed to a Native Information Centre 
in either the Granville Street or Gastown areas of the City. 


He further advised that he 
Irene Allard and Mr. L. Demoray 
of B.C. Indian Chiefs, opposing 
centre in this location. 


had received letters from Mrs. 
, Assistant Administrator, Union 
the location of an information 

cont ' d . . . . 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

Native Information Centre 
(continued) 


MOVED by Aid. Rankin, 

THAT City Council grant $3,854 to Native Information Centre 
to cover operating costs to the end of 1974, contingent upon the 
Police Department submitting a monthly evaluation report on the 
operation of the Centre to the Standing Committee on Social 
SGi"vicGs 

- LOST NOT HAVING RECEIVED 
THE REQUIRED MAJORITY 

(Aldermen Bowers, Massey, Volrich and Mayor opposed) 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Linnell, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Linnell, 
SECONDED by Aid. Hardwick, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 

BY-LAWS 

1. BY-LAW TO AMEND BY-LAW NO. 357 5, 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW 


The Council agreed to withdraw this By-law to a future meeting 
of Council as there were insufficient members of Council present 
eligible to vote on the matter. 

2. BY-LAW TO AMEND BY-LAW NO. 4 017, 
BEING THE BOARD OF ADMINISTRATION 
BY-LAW (City Manager) 

MOVED by Aid. Bowers, 
SECONDED by Aid. Volrich, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments , it was , 

MOVED by Aid. Bowers, 
SECONDED by Aid. Volrich, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 


- CARRIED UNANIMOUSLY 
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UNFINISHED BUSINESS (cont'd ) 
Grant: Outward Bound British Columbia (cont'd ) 

(a) the Director of Social Planning/Community Development 
reporting back at the year end on the disbursement of 
the grant. 

(b) the selection of the boys being under the control and 
with the agreement of the Director of Social Planning/ 
Community Development. 

MOVED by Aid. Phillips, 

THAT a grant of $5,250.00 be approved as recommended. 

- LOST 

3 , Grant: Vancouver Opera Association 

Consideration was given to the application of the Vancouver 
Opera Association for a grant in the amount of $19,500, the Finance 
Committee having recommended $15,000 in rentable time of the Civic 
Theatre . 

MOVED by Aid. Adams, 

THAT a grant of $15,000 be approved, in rentable time of the 
Civic Theatre. 


(carried) * 


- LOST 


MOVED by Aid. Phillips, in Amendment, 

THAT a grant of $15,000 be approved. 

The motion of Alderman Adams was put and, 

- CARRIED BY THE 
REQUIRED MAJORITY 

4. Areas of Special Amenity: 
Gastown and Chinatown 

Further consideration was given to the following motion, 
tabled on June 23rd for consideration at this time: 

MOVED by Aid. Calder, 

THAT, as Council is concerned with the well-being of Vancouver 
historic area. Council designates both Gastown and Chinatown as 
areas of special amenity and requests that the Director of Planning 
ensure that no harmful developments are allowed to take place. 

(lost) ** 

MOVED by Aid. Wilson, in Amendment, 

THAT all the words in the motion after the words 'Director 
of Planning' be deleted and the following substituted therefor: 

'report to the Council any application for a permit which may 
be considered to prejudice the Chinatown or Gastown 
development ' . 

- LOST 


The motion of Alderman Calder was put and. 


- LOST ** 
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BY-LAWS (cont'd) 

3. BY-LAW TO AMEND BY-LAW NO. 4 7 02, 
BEING THE BUILDING BY-LAW 
(Handicapped Regulations) 


MOVED by Aid. Volrich, 
SECONDED by Aid. Harcourt, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was, 

MOVED by Aid. Volrich, 
SECONDED by Aid. Harcourt, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

4. BY-LAW TO AMEND BY-LAW NO. 4 068, 
BEING THE PLUMBING BY-LAW 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Rankin, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was, 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Rankin, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

5. BY-LAW TO AMEND BY-LAW NO. 4162, 
BEING THE CEMETERY BY-LAW 

MOVED by Aid. Linnell, 
SECONDED by Aid. Gibson, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was, 

MOVED by Aid. Linnell, 
SECONDED by Aid. Gibson, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


i 
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MOTIONS 

1 . Mountain View Cemetery 

MOVED by Aid. Linnell, 
SECONDED by Aid. Gibson, 

THAT WHEREAS Council on August 13, 1974, resolved that 
certain proposals with respect to Mountain View Cemetery be 
implemented effective September 1, 1975 ; 

AND WHEREAS it was the intent of Council that these matters 
be implemented September 1, 1974 ; 

THEREFORE BE IT RESOLVED THAT the Council Minutes of 
August 13, 1974, be amended by striking out 1975 and inserting 
in lieu thereof 1974 . 

- CARRIED UNANIMOUSLY 

NOTICE OF MOTION 

The following Notice of Motion was submitted by Alderman 
Volrich and recognized by the Chair: 

1 . Buster's Auto Towing 

MOVED by Aid. Volrich, 
THAT WHEREAS 

(a) The above Company has a contract with the City of Vancouver 
giving it virtually exclusive rights to the business of 
towing away motor vehicles in the City; 

(b) The said contract confers very valuable benefits on the 
Company ; 

(c) Many complaints are received from citizens and visitors 
about some of the actions and methods of operation of 
the Company; 

(d) Having such an exclusive contract with the City, it is 
important to examine the methods of operation of the 
Company to ensure that these methods are in accordance 
with the public interest and not unduly contrary to the 
rights and convenience of citizens and visitors to the 
City; 

THEREFORE BE IT RESOLVED THAT the Company be requested to have 
its representatives appear at a meeting of the Standing Committee 
on Finance and Administration to discuss with the Committee its 
methods of operation and that the Company be requested to prepare 
for members of the Committee a statement outlining the present 
methods of operation of the Company in respect of the following 
practices : 

(i) Towing away vehicles from City streets during rush 

hours 7:00 a.m. to 9:00 a.m. and 4:00 p.m. to 6:00 p.m. 

(ii) Towing away vehicles from privately-owned areas. 

(iii) Gaining entry to locked vehicles and dealing with damages 
caused by actions of its employees. 

(iv) Charges and procedures for owners in recovering their 
vehicles . 

(v) Towing away vehicles on complaints of citizens. 

(Notice ) 

The Council adjourned 11:15 p.m. 


* * * * * 


The foregoing are Minutes of the Regular Council meeting 
of September 10, 1974, adopted on September 24, 1974. 
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WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 


R ECOMMENDATIONS ; 

1. A ir Space Title 

The City Engineer reports as follows: 

"A request has been received on behalf of P'amous Flayers Ltd. to 
purchase a title to Air Space over the portion of the City lane presently 
occupied by their crosswalk above the lane for the Capitol Theatre. The 
company is prepared to pay $18,500 for the Air Space Title. The area to be 
purchased would be over a portion of the lane which is 20 feet wide abutting 
their 25-foot lot. The space would be from approximately 1^ feet above the 
lane grade to a point approximately 75 feet above the lane grade. 

At the present time the crosswalks over City streets and lanes 
occupy air space that has been leased. The current rate for air space 
leased is $1.00 per square foot of highway covered by the structure over 
the st reet or lane. Woodward's Stores, who have a recent lease, also pay 
taxes which at present are approximately 65 cents per square foot. 

Under the present lease arrangement, the City has tight control over 
what conditions the air space is leased under. Long term leases could be 
made subject to review every five years as to the rental rate. 

The future requirements of the City's street and lane system are 
uncertain. They are changing rapidly in many parts of the City. With 
increasing private use of underground space below City streets, closure of 
streets and closures of lanes, remaining lane space both above and below 
surface level is becoming increasingly critical to our ability to service the 
City, particularly in the downtown area. Possibilities exist for certain forms 
of transit such as "people movers", pedestrian skywalks, now becoming common 
in such cities as Minneapolis, etc., that could occupy street and lane air space. 
Under lease arrangements the City would still have control over the air space 
above the highways which they would lose if parts were in private ownership. 
On the other hand, there is no reason why lease arrangements should not give 
property owners all the flexibility required for their purposes. It is this 
Department's view that to accommodate future possibilities for use of lane 
space, the City should not sell Air Space Titles over highways. If more revenue 
is desired, rentals can be raised. 

I RECOMMEND that the City continue the policy whereby structures are 
permitted over portions of highway under lease arrangements which are first 
approved by City Council. However, as the agreement for the acquisition of the 
Orpheum Theatre by the City and the remodelling of the Capitol Theatre complex 
are interrelated and the agreement has indicated the City would create and 
sell an Air Space Title, Council may wish to make this one agreement a special 
exception to the policy noted. If this is Council's decision or if Council do 
not agree with the policy, then Council should proceed as follows: 

(a) An Air Space Title be created over the lane east of 
Granville Street, South of Robson Street at the rear 
of the Capitol Theatre (Lot 5, Block 63, D.L. 5^1); 

(b) The lower and upper elevations of the Air Space parcel to 
be to the satisfaction of the City Engineer. 

(c) The Air Space Title be conveyed to P'amous Players Ltd. 
for the sum of $18,500 in accordance witti the recommendation 
of the Supervisor of Property & Insurance." 

Your Board RECOMMENDS that the foregoing be approved. 


2. Rupert Street Underpass at Vanness Avenue 
The City Engineer reports as follows: 


"This structure/ was erected in (about) 1910 and is owned by the 
B.C. Hydro Railway. It Consists of two concrete abutments with wing walls 
and two concrete piers Vocated on each side of the travelled 20 foot road 
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Clause 2 cont'd 

surface of Rupert Street. Pedestrian walks are provided in the 7 foot space 
between the piers and the abutments. Steel beams span the spaces between 
concrete supports and carry the B.C. Hydro Railway track over Rupert. 

The underpass had a substandard clearance and even though adequate 
signs existed the underpass was struck on several occasions by motor vehicles 
and the City has paid a claim recently for damage to a vehicle. 

In November, 1973 the overhead portion of the bridge was knocked 
down. As this portion of the rail line was not in use, the City Engineer 
requested that B.C. Hydro Railway postpone repairs for a period of time 
in which some permanent solution to the problem might be derived. 

If the structure was restored in 1973, the City would have been 
obliged to lower Rupert Street. 

The B.C. Hydro officials indicated that they were prepared to leave 
the structure down indefinitely on the understanding that the City would pay 
for restoration if and when the bridge was required by the B.C. Hydro Railway. 

With the structure down, its two derelict piers and aging abutments 
still pose a hazard to motor vehicle and pedestrian traffic. As it is very 
unlikely that they would be used should the structure be renewed, it would be 
in the interests of safety to remove them. It is estimated that this could 
be done for $5,000.00 which is available in budgeted Street Capital Funds. 

In view of the fact that this structure as it existed in 1*^73, 
represented a hazard to pedestrians and vehicles, it is to the City's advantage 
to leave it down and replace it, if and when required by B.C. Hydro for its 
railway operation. 

Therefore, I RECOMMEND that: 

(a) The City Engineer and the Director of Legal Services be 
authorized to negotiate an agreement with B.C. Hydro Railway 
covering the removal and restoration of the Rupert Street 
underpass at Vanness in its present configuration or some 
alternate configuration to meet future needs. 

(b) The Mayor and the City Clerk be authorized to execute the 
agreement on behalf of the City and the seal of the City 
thereto affixed." 

Your Board RECOMMENDS that the foregoing be approved. 

3 . Champlain Heights - Noise Study 

The City Engineer reports as follows: 

" On April 19, V^IU, Council approved a recommendation that $5,000 
be authorized for a study of noise problems along Boundary Road, the City 
Engineer to call for proposals and retain a consultant to do the study. The 
preliminary results of this study were discussed with the area planning 
consultants, and have been incorporated in the current land use schematics. 

The acoustical consultants' final report has now been received, and 
is on file in the City Clerk's Office." 

Your Board RECOMMENDS that the foregoing be approved. 


FOR COUJKIL ACTiC^J SEE PAGE(S) /.i^, ■ 
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BUILDING & PLANNING MATTERS 

CONSIDERATION 

i 1. Illegal Housekeeping Unit 
4157 West 14th Avenue 

Applications have been received under the Hardship Policy from three 
tenants who occupy an illegal housekeeping unit in the basement of 
the above building. The Director of Permits and Licenses reports 
as follows: 

"On April 30, 1974, City Council heard a delegation from Mrs, C, 
Razzell against the retention of a housekeeping unit in the basement 
of the above building. Council resolved: 

I THAT the application be not approved and that the Department 
of Permits & Licenses be instructed to make periodic checks 
on these premises to determine that the appropriate by-law 
in respect of the number of persons permitted in this dwell- 
ing is being upheld, with particular attention being paid to 
the complaints listed by the neighbours,' 

Following this decision, on May 8, 1974, the applicants and owner 
were notified that the use of the building must be restored to a 
One Family Dwelling within thirty days , 

On June 12, 1974, a reinspection was made of the building where it 
was found that the basement was occupied as a separate housekeeping 
unit by new tenants, but that the total occupants in the building 
did not exceed five. There are three occup)ants in the basement 
housekeeping unit, each of whom have made an application to City 
Council for consideration under the Hardship Policy, The applications 
indicate that two of the occupants are students on a very limited 
income and the third is single, fully employed with an income of 
$520,00 per month and that neither age nor health are factors, 

A further letter of complaint, objecting to the use of the build- 
ing as a Two Family Dwelling has been received from W, B, Razzell, 
The Hardship Committee has considered these applications and recom- 
mend that they be approved for a p)eriod of one year." 

Your Board submits the foregoing report of the Director of 
Permits and Licenses for Council's CONSIDERATION. 


CONSIDERATION AND RECOMMENDATION 


2. Hodson Manor - 12 54 West 7th Avenue - 
Lot A. Block 313. D.L. 526 

The Director of Permits and Licenses reports as follows: 

"Vancouver City Council at its meeting of April 30, 1974 approved the 
following recommendations of the Director of Planning in his report dated 
April 26, 1974:- 

' ( i ) Hodson Manor be moved as soon as possible to the City- 
owned property Lot A, Block 313 f D, L, 526; 

(ii) The Assistant Director, Construction and Maintenance 

Division be authorized to appoint an architect to prepare 

a preliminary proposal together with cost estimates for 

the necessary alterations for the Local Area Activity Centre; 

(iii) All the necessary approvals be sovight for the operation of the 
Local Area Activity Centre; 


(iv) 


The funds for this work to be provided from 1974 Supplementary 
Capital Budget.' Cont'd . . 


Board of Administration, September 6, 1974 
Clause #2 continued: 


(BUILDING - 2) 


Hodson Manor was relocated on June 9f 1974 to the City-owned property 
at 1254 West 7th Avenue. It is set on temporary steel blocking owned by the 
moving company awaiting the installation of the foundations and basement. All 
the final costs associated with this moving phase of the work have not yet been 
received, however it appears that the total related costs will be $55,000 as 
compared to the $50,000 noted in the original report from the Planning 
Department. 

On May l6, 1974 the Architectural firm of Rhone and Iredale was retained 
to prepare a preliminaiy proposal with associated cost estimates for the 
necessary work to restore Hodson Manor for use as a Local Area Activity Centre 
and to protect the building from further structural deterioration. 

The Architect has now completed his report entitled 'Restoration 
and Use Study', a copy of which is circulated to Council. 

In brief the report outlines estimated costs for minimal preservation of 
the building which includes construction of a new foundation, complete exterior 
restoration, partial interior restoration; bringing the house up to existing 
Building Code Standards, and exterior site development. A further breakdown 
outlines the proposed functional uses and space allocations together with 
related costs for a Local Area Activity Centre. 

The following is a sximmaiy of space allocations and cost estimates as 
recommended in the Architect's report: 


Minimum preservation work $ 79,676 

Site Development 15,198 

Day Care Facility (accommodation for up to 17 

children in the 3-5 years age group) on main floor 13,253 

Community Assembly Room (restored to original 

character) on main floor 9,590 

Local Area Planning Office and Local Area 

Information Office on second floor 6,600 

Community Workshop (includes roughed in plumbing 

and other seindLces) in basement 8,869 

TOTAL $133.186 

Should Council, in the near future, approve the fixLl implementation of 
the Architect's report, the financial analysis of the project is estimated as 
follows: 

a) Complete alteration program as outlined in 

Architect's report $133,186 

b) Architect's fees for initial study, already expended 5,000 

c) Moving expenses 55,000 

d) Estimated land value of City-owned property 75,000 

$268,186 

LESS - Provincial Government Capital Grant 

(The plans showing the proposed Day Care Centre have 
been approved in principle by the Provincial Day Care 
Information Officer and it can therefore be assumed that 
the $20,000 Capital Grant for the construction of a Day 
Care Facility will be recoverable from the Provincial 
Government) - deduct 20,000 

FIML COST $248,186 


Cent ' d 
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(BUILDING - 3) 


Clause #2 continued; 


Additional Funds Required 


Funds available from Supplementary Capital Budget 


$155.000 
$ 93.186 


NOTE: If CoToncil so desires, the Crafts Workshop and 

Historic Preseirvation phases of the report cotild 
be deferred to reduce the costs by $18,459. 


The increase in the cost estimate from that previously reported to Council 
is substantial, and is due to a combination of a basically low first assessment 
of renovation work required; high escalation of construction costs; and certain 
unanticipated work reqiiired to meet By-law requirements such as a complete sprinkler 
system, a fire alarm system, the application of fire retardent plasterboard to 
exterior walls and vertical and horizontal fire separations. 

An application has been made for a Development Permit for the use of 
Hodson Manor as a Local Area Activity Centre as outlined in the Architect's 
report. The Technical Planning Board notified the owners of surrotinding 
properties of the intended use. On August 13, 1974 Council received a letter 
and petition from local residents who oppose certain of the proposed uses and 
Council referred the matter to the Director of Planning for discussion with the 
parties concerned. The Director of Planning advises that interviews are being 
carried out with the local residents and a report will be forwarded to Council 
as soon as possible. 

The Architect's report has been circulated to the various potential user 
groups who have expressed general approval of the study. They have also 
expressed satisfaction with the performance of the Architect and agreement 
with his continued involvement with the project. 

The Comptroller of Accoxints advises that $155,000 was provided in the 
1974 Supplementary Capital Budget to cover land acquisition and the relocation 
and minimal restoration of Hodson Manor, and if Council approves the total work, 
the extra funds in the amount of $93,186 would be provided from the 1974 
Unallocated Supplementary Capital Budget, 

This report and its appendix are submitted for Coimcil's CONSIDEIRATION 
with the RECOMMENDATION that: 

A, Coiincil approve the preliminary budget figure of $79,676 for the minimal 
preservation phase of the work, as outlined in the Architect's report, 

B, Approval be given to the full cost estimate of $24^,1^6 if 
Council confirms its decision that Hodson Manor be used as 

a Local Area Activity Centre, pending a further report from t 
the Director of Planning regarding the results of interviews 
with local residents. The necessary additional funds in the 
amount of $93,1^6 be provided from the 1974 Unallocated 
Supplementary Capital Budget, 

0, Approval be given for the conmission of Rhone and Iredale as Architects 
for the preparation of working drawings and supervision, 

D, The preparation of working drawings and call for tenders and report back 
to Council be authorized, 

E, That the matter of establishing the method of management of the Local Area 
Activity Centre be referred to a Standing Committee for Consideration," 

Your Board RECOMMENDS the foregoing report of the Director of Permits and 
Licenses be adopted. 


FOR COUNCfl ACTION SEE PAGE(S] 
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Board of Administration, September 6, 1974 (FIRE - 1) 

FIRE & TRAFFIC MATTERS 

CONSIDERATION 

1. Request to Close a Street and 

Parking Lot, Sunset Area Council 

The City Engineer reports as follows: 

"Mr. T. Choboter, Chairman of the Sunset Area Council Society, 6647 Fraser 
Street, has requested, by letter, permission to close 46th Avenue immediately 
west of Fraser Street, and an adjacent parking lot, so that they may hold a 
"Good Old Days" festival. 

Details of the proposed closures and activities are as follows: 

(i) 46th Avenue from Fraser Street to the lane west of Fraser Street on 
Friday, September 20, 1974, from 6:30 p.m. to 11:00 p.m. and Saturday, 
September 21, 1974, from 10:00 a.m. to 7:00 p.m. This closure is 
requested to provide an area where a stage can be constructed to 
facilitate square dancing and other special events. It is also proposed 
to decorate the street by hanging banners on utility poles. 

(ii) City owned parking lot west of the lane west of Fraser Street 
from 45th Avenue to 46th Avenue on Friday, September 20, 1974, from 

6:30 p.m. to 11:00 p.m. and Saturday, September 21, 1974, from 10:00 a.m. 
to 7:00 p.m. This closure is requested to facilitate sales of food 
and merchandise, and to provide an area for groups of entertainers 
and a fast-draw shooting competition (using blank ammunition). 

In conjunction with the festival, the Society also requests permission to 
hang decorative banners on utility poles along Fraser Street from 41st Avenue 
to 51st Avenue from September 16 to September 21, 1974. 

The Police Department have no objections to the proposal and will provide 
special attention. They will also issue a permit and provide special attention 
for a parade which is planned for Saturday morning. 

Transit is not affected by the proposed .closure and there are no objections 
from a Traffic Engineering standpoint. 

Should Council approve the applicant's request to close to vehicular traffic 
the street and parking lot as outlined above and to attach decorative banners 
to utility poles as outlined above, such approval should be subject to the 
following conditions: 

A) The applicant enter into an arrangement satisfactory to the Director 
of Legal Services indemnifying the City against all claims that may 
arise from the proposed closures and the festival. Such indemnity to 
be in the form of insurance in which the City of Vancouver is named 
insured . 

B) The cost of temporary traffic controls be borne by the applicant. 

C) The cost of any street cleaning required over and above normal street 
cleaning be borne by the applicant. 

D) Any items attached to City utility poles be to the satisfaction of 
the City Engineer. 

E) Any electrical fittings on the street be approved by the City Engineer. 

F) Permission for the shooting competition be obtained from the Chief 
Constable. 

G) Licenses required by the Department of Permits and Licenses be obtained 
prior to the event. 

H) All food concessions be approved by the Medical Health Officer. " 


Your Board submits the above report to Council for CONSIDERATION. 


Board of Administration, September 6, 1974 


(FIRE - 


2) 


2. Lane South of 14th Avenue West from 
Fraser Street, Mr. & Mrs. Hazuda 

The City Engineer reports as follows: 

"At the Council meeting on June 11th, 1974, Alderman Rankin raised the 
matter of complaints recently received from Mr. & Mrs. Hazuda with respect 
to the problem of large trucks using the lane south of 14th Avenue West 
from Fraser Street which abuts the rear of their property. Alderman Rankin 
requested that the City Engineer investigate this matter with a view to 
resolving the situation for report back. 

The Engineering Department's history of complaints begins shortly after 
the Hazudas purchased the property in July, 1963^ They immediately placed 
old wood utility poles on the north side of the lane allowance to prevent 
vehicles from striking their house. Investigation of this complaint re- 
sulted in the installation of a "Dead End" sign at the entrance to the lane. 
Subsequent complaints dealt with a number of problems: 

A. Excessive noise from car and truck doors slamming. 

B. Excessive noise from the loading of a garbage container. 

C. Vehicles backing out of the dead end lane onto Fraser Street. 

D. Damage to the fence from reversing vehicles. 

As a partial solution to the foregoing problems, the Hazuda 's have, on two 
occasions, suggested re-zoning of their property to conform with the com- 
mercial properties across the lane. While the Hazuda 's have written to 
various members of Council and to the Engineering Department seeking redress 
for what is essentially a civil matter, the Engineering Department has re- 
acted by relaxing standards to the Hazuda 's benefit as follows: 

(i) Installed the "Dead End Lane" sign at the entrance to the lane 
in April, 1964. This was a departure since the dead-end was 
obvious. 

(ii) Had a rail fence constructed along the lane property line of 
the parking lot when it belonged to the City. This fence was 
removed when the lot was sold. 

(iii) Established a loading zone on 15th Avenue to attract loading 
away from the lane. This was also a departure since another 
loading zone had previously been established in the same block. 

(iv) Frequently requested Police enforcement. 

(v) Referred the matter to Council through the Official Traffic 
comipission. 

(vi) Not removed the illegal poles in the lane. 

At this time, if the City is to assume responsibility for protecting 
this private property some possible solutions are: 

a. Install a metal guard-rail extending the length of the fence. 
This guard-rail would encroach two feet on the lane, reducing 

the effective lane width to 10 feet, and cost approximately $3,500. 

b. Erect a substantial concrete wall about four feet high along the 
property line at an estimated cost of $7,000 to $8,000. 

c. Purchase the Hazuda profierty to widen the lane from its present 
12 feet up to standard 20 feet. Since the lot is only 30 feet 
wide, and the house is three feet from the property line, 
demolition of the building would be required. 

d. Re-zone the property to C-2 (suburban commercial district). 

This would enable the Hazuda 's to sell their house for a reasonable 
price since they feel it is unsuitable as a residential property. 

Of these solutions, the first three would not solve the problem of 
commercial vehicle noise generation from the adjacent properties. Further- 
more, because similar problem situations exist throughout the city, special 
consideration to the Hazuda 's would establish a precedent which could 
involve considerable expenditure. 

Council, may wish to refer this matter to the Director of Planning 
with regard to the possibility of a zoning change. " 

Your Board submits the foregoing report for Council's 
CONSIDERATION. 
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Regular Council. July 7, 1970 , , . 

UNFINISHED BUSINESS (cont'd) 


5. General Report: 

Gastown, Chinatown 


Further consideration was given to the report of the Board of 
Administration dated June 18, 1970, regarding Gastown, Chinatown 
which reads as follows: 


"The Director of Planning reports as follows : 

'Council, on July 15th, 1969, in dealing with the Report of 
the Standing Committee on Planning, Development and Trans- 
portation, dated July 3rd, 1969, adopted the following 
recommendations : 

"(c) that the Director of Planning report back on the 

Old Granville Townsite (Gastown), Hastings Street and 
Chinatown, dealing with the following subjects where 
applicable : 


(i) specific projects which may be undertaken as public 
projects or projects to be carried out by the 
merchants jointly with the City which could be 
identified for the consideration of Council as part 
of the 1969 Capital expenditures or proposed Five- 
Year Plan expenses; 


(ii) possible zoning changes; 


(iii) further examination of protective or historic 
legislation and related matters; 


(d) that in order to accommodate properly all aspects of 
the social situation. Council instruct the Director of 
Social Planning/Community Development to provide the 
necessary guidance.'" 


The Director of Planning has submitted a report dated June 12, 
1970 describing piroposed further action to be taken. This 
includes rezoning of the Gastown and Chinatown areas to CD-I 
Comprehensive Development District and proposed further studies 
as recommended in the Restoration Report to establish over-all 
policies and a plan for the area. The Director of Planning 
recommends that Council: 


'1 , Instruct the Director of Planning to submit an application 
for rezoning of the Gastown-Chinatown areas as indicated, 
in accordance with the usual procedures. 

2. Initiate the over-all Stage II studies outlined. 

3. Endorse the proposed advisory committee as outlined in 
the report, 

4. Endorse the use of a site office and instruct the 
Director of Planning to report back on a location for 
this purpose, 

5. Authorize the recommended budget of $17,880 from the 
Contingency Reserve Fund for the proposed studies and 
authorize the addition to the Planning Department of 

the temporary staff indicated, subject to classification, 

6. Establish a Committee of Council to negotiate with the 
Provincial Government on their financial involvement and 
on the use of Provincial legislation governing the control 
of historic areas.' 


cont 'd . , ^ 


Board of Administration, September 6, 1974 . 
3 • Request for Street Closure in Chinatown 


(FIRE - 3) 


The City Engineer reports as follows : 

"In a letter dated August 16, 1974, the Chinese Cultural 
Center Building Committee advised that it is sponsoring a Mid- 
Autumn Festival on September 28, 19 74. 

The Committee requests that Pender Street from Main Street to Gore 
Avenue be closed to vehicular traffic during the festival to facilitate a 
Farmers Market during the day and a variety show in the evening. 

The Committee also requests permission to hang decorative banners 
and to mount a Public Address System on the light standards on Pender Street 
from Main Street to Gore Avenue. 

A further request for permission to use City property at the south- 
west corner of Pender Street and Jackson Avenue has been withdrawn. 

The City of Vancouver has been asked, by letter dated August 28, 1974, 
to contribute to the Festival by providing certain services free of charge. 
The services are listed below with the estimated cost of each operation: 

Service Estimated Cost to City 

Provide temporary signing and barricading $300.00 
License fee for Farmer's Market $100.00 

TOTAL $400.00 

In the past, all above normal costs incurred as a result of a street 
closure or parade, with the exception of the 1974 Chinese Spring Festival 
and the Chinese Benevolent Association 1974 Lion Dance, have been borne by 
the applicant. (This, of course, does not apply to the recognized ""Civic' 
parades of the P.N.E., Grey Cup and Remembrance Day.) 

Transit service will be affected by the street closure, 
however, B.C. Hydro has agreed to re-route its buses. There 
are no objections from a Traffic Engineering standpoint and the 
Police Department will provide special attention for the event. 
The Police Department will also issue permission and provide 
special attention for a Lantern Parade which is planned for 
Saturday evening. 

Should Council approve the applicant's request to: 
(i) close to vehicular traffic, Pender Street from Main Street 
to Gore Avenue on Saturday, September 28, 1974, from 8:00 a.m. to 12:00 
midnight. 

(ii). attach decorative banners and a Public Address System on the 
light standards on Pender Street from Main Street to Gore Avenue; such 
approval should be subject to the following conditions: 

A) The applicant enter into an arrangement satisfactory to the 
Director of Legal Services indemnifying the City against all possible 
claims that may arise from the proposed Festival. Such indemnity to be 
in the form of Insurance in which the City of Vancouver is named insured. 

B) Unrestricted access be provided for emergency vehicles. 

C) Any items attached to City light standards be to the satisfaction 
of the City Engineer. 

D) Any electrical connections on the street be to the satisfaction 
of the City Engineer. 

E) Any food concessions be approved by the City Health Department. 

F) Licenses required by the Department of Permits and Licenses be 
obtained prior to the event. 

G) The costs of required licenses be borne by the applicant. 

H) The costs of signing and barricading be borne by the applicant. 

Should Council decide in favor of the applicant's request for free 
services, it is suggested that this be done in the form of a Grant in order 
that funds may be apportioned to the applicable appropriations. In this 
case, conditions 7 and 8 of the above would not apply. 

The Comptroller of Account advises that there are sufficient funds 
available in Contingency Reserve to provide for the cost of City gervices." 

Your Board submits this matter for Council's CONSIDERTION. 


FOR couNC'i ham see page{s) ./B?. 
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Board of Administration, September 6 , 1974 (FINANCE - 1) 

FINANCE MATTERS 

RECOMMENDATION 

1 . Investment Matters (Various Funds) July, 1974 
The Director of Finance reports as follows: 

" (a) Security Transactions during the month of July, 1974 
(b) Summary of Securities held by the General and Capital Accounts 


(a) GENERAL AND CAPITAL ACCOUNT TRANSACTIONS (PURCHASES ) 




Maturity 

Maturity 


Tprm 

1 CI III 

Annual 

Date 

Type of Security 

Date 

Value 

Cost 

uay^ 

Yield 


Chartered Bank Deposit 

Receipts and Government Notes 



July 2 

Toronto Dominion Bank 

Sept 30/74 $1 ,028,134.25 ^1 ,000,000.00 

90 

1 1 

.41 

2 Banque Canadienne Nat. 

Oct 31/74 

1 037 957 53 

1 000 000 00 

1 ^ \J\J\J j\J\J\J » \J\J 

1 21 

1 1 

. 45 

2 

Toronto Dominion Bank 

Julv 31/74 

1 513 479 04 

1 500 000 00 

1 J <J J\J J \J\J\J w \J\J 

29 

1 1 

. 31 

2 

Toronto Dominion Bank 

Auq 30/74 

3.666 804 16 

3 600 000 00 

\J ^\J\J\J ^ \J\J\J • \J\J 

59 

1 1 

.48 

3 

Toronto Dominion Bank 

Oct 1/74 

2 057 353 42 

2 000 000 no 

90 

1 1 

.63 

3 

Toronto Dominion Bank 

Oct 2/74 

1 234 794 41 

1 200 000 00 

1 ) ^\J\J y \J\J\J • \J\J 

91 

1 "1 

63 

3 

Bank of Nova Scotia 

Seot 3/74 

713 614 52 

700 000 00 

/ \J\J j\J\J\J • \J\J 

62 

1 1 

1 1 

.45 

3 

Bank of Nova Scotia 

Seot 13/74 

1 023 158 36 

1 000 000 00 

1 J\J\J\J J\J\J\J a \J\J 

72 

1 1 

1 1 

74 

3 

Bank of Nova Scotia 

Seot 17/74 

1 024 153 42 

1 000 000 00 

1 ^\J\J\J j\J\J\J m \J\J 

76 

1 1 

60 

• \J\J 

3 

Bank of Nova Scotia 

Sent 20/74 

1 025 409 86 

1 nnn nnn nn 

79 

1 1 

1 1 

74 

3 

Bank of Nova Scotia 

Seot 30/74 

3 085 ld7 40 

3 nnn nnn nn 

0, uuu, uuu. uu 

Rq 
-/ 

1 1 

1 1 

64 

3 

Bank of Nova Scotia 

Oct 31 /74 

? lift Ifi 

? nnn nnn nn 

,uuu ,uuu . uu 

1 ?n 

1 L.U 

1 2 

1 c 

nn 

. uu 

3 

Bank of Nova Scotia 

Nnv 29/7d 


1 nnn nnn nn 

I ,uuu,uuu.uu 

1 HQ 

1 9 
1 c 

1 fi 

3 

Can. Imperial Bank of 








Commerce 

Julv 4/74 

t.,UUU,HIU.jD 

9 nnn nnn nn 

L. ,uuu ,uuvj . uu 

1 
1 

7 
/ 

Rn 

. ou 

4 

Toronto Dominion Bank 

U U 1 jr u / / H 


ifi nnn nnn nn 

1 D , uuu , UUM . uu 

1 

7 

1 

Rn 

. DU 

5 

Toronto Dominion Bank 

U U 1 jr O/ / *+ 

Ifi m? 'K'K^ Ziq 

1 D ,U 1 / , 000 . 

1A nn*? 9R7 P.7 

ID, UUO, to/ .0/ 



1 n 
1 U 

. Do 

5 

Toronto Dominion Bank 

U U 1 jr O/ / *+ 

fi nn/i cqc ic 

p. nnn nnn nn 

D ,UUU , uuu . uu 




Q 

19 
. oc. 

5 

Toronto Dominion Bank 

.lulv ^^/7^. 

H,UIU,^IO./U 

A nnn nnn nn 
t ,uuu ,uuu . uu 

1 n 
1 u 

Q 

'J9 

5 

Bank of Montreal 

.lulv 

1 nnn rrzi 7q 
1 , uuu , Dot . / y 

1 nnn nnn nn 
1 ,uuu ,uuu . uu 



D 

7R 

5 

Bank of Montreal 

.lulv R/7d 

R Rn^ RAT in 

O , out , DM- 1 . 1 U 

Q cnn nnn nn 

,DUU ,UUU . UU 



D 

Rn 

. OU 

8 

Bank of Montreal 

Julv 9/74 

2 nnn ?Rfi ifi 

9 nnn nnn nn 

L. ,>.^uu ,uuu. uu 

1 

c 
D 

cn 

OU 

8 

Bank of Montreal 

Julv 9/74 

1 2nn 21? 7n 

1 ?nn nnn nn 

1 ,^uu,uuu.uu 

1 

D 

Rn 

OU 

8 

Bank of Montreal 

Julv 9/74 

4 5nn 77n 55 

d Rnn nnn nn 

t ,kJuu ,uuu. uu 

1 

c 
D 

9R 

8 

Toronto Dominion Bank 

Spot 30/74 

? n7R Qft? m 

? nnn nnn nn 

,uuu ,uuu. uu 


1 1 


8 

Toronto Dominion Bank 

Oct 17/74 

1 (T^l SI 7 

1 nnn nnn nn 

1 ni 
1 U 1 

1 1 

1 1 

"^q 

8 

Toronto Dominion Bank 

Oct 18/74 

1 n31 885 48 

1 nnn nnn nn 

1 n9 
1 U^l 

1 1 

1 1 

dl 

8 

Toronto Dominion Bank 

Oct 31/74 

3,107,847.95 

3,000,000.00 

1 1 R 

1 1 D 

1 1 

^1 

8 

Toronto Dominion Bank 

Dec 20/74 

6,849,958.22 

6,500,000.00 

1 fiR 

1 DO 

1 1 

-7 1 

8 

Bank of B.C. 

Oct 15/74 

721 ,359.59 

700,000.00 

qq 

1 1 

1 1 

2R 

8 

Can. Imperial Bank of 








Commerce 

Nov 18/74 

1 ,564,003.97 

1 ,500,000.00 

1 00 

11 . 

71 

8 Royal Bank of Canada 

Nov 29/74 

7,117,904.66 

6,800,000.00 

1 44 

11 . 

85 

8 Banque Canadienne Nat. 

Dec 13/74 

1 ,681 ,242.30 

1 ,600,000.00 

158 

11 . 

73 

8 Banque Canadienne Nat. 

Dec 2/74 

2,618,103.42 

2,500,000.00 

147 

11 . 

73 

8 Banque Canadienne Nat. 

Dec 17/74 

1 ,052,061 .92 

1 ,000,000.00 

162 

11 . 

73 

9 

Bank of Montreal 

Nov 1/74 

2,073,726.03 

2,000,000.00 

115 

11 . 

70 

9 

Bank of Montreal 

Nov 15/74 

1 ,249,748.05 

1 ,200,000.00 

129 

11. 

73 

9 

Bank of Nova Scotia 

July 12/74 

2,502,134.93 

2,500,000.00 

3 

10. 

39 

9 

Bank of Nova Scotia 

Dec 27/74 

1 ,056,734.52 

1 ,000,000.00 

171 

12. 

11 

9 

Bank of Nova Scotia 

Dec 31/74 

1 ,058,061 .64 

1 ,000,000.00 

175 

12. 

11 

10 

Can. Imperial Bank of 








Commerce 

July 11/74 

7,001 ,438.36 

7,000,000.00 

1 

7. 

50 

11 

Can. Imperial Bank of 








Commerce 

July 29/74 

1 ,005,345.75 

1 ,000,000.00 

18 

10. 

84 

11 

Can. Imperial Bank of 








Commerce 

July 30/74 

1 ,005,606.30 

1 ,000,000.00 

19 

10. 

77 

11 

Banque Canadienne Nat. 

Aug 1/74 

2,013,071 .78 

2,000,000.00 

21 

11. 

36 

11 

Banque Canadienne Nat. 

Aug 2/74 

1 ,006,847.12 

1 ,000,000.00 

22 

11 . 

36 

11 

Toronto Dominion Bank 

Auq 30/74 

1 ,015,657.53 

1 ,000,000.00 

50 

11 . 

43 

11 

Toronto Dominion Bank 

Sept 30/74 

1 ,025,431 .78 

1 ,000,000.00 

81 

11 . 

46 

12 

Mercantile Bank of Can. 

July 17/74 

500,710.62 

500,000.00 

5 

10. 

375 

12 

Toronto Dominion Bank 

Oct 31/74 

1 ,035,520.00 

1 ,000,000.00 

111 

11 . 

68 


cent ' d 


228 


July 
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12 Toronto Dominion Bank 
12 Bank of Nova Scotia 

17 Mercantile Bank of Can. 

18 Banque Canadienne Nat. 
18 Bank of B.C. 
25 Banque Canadienne Nat. 


1974 (FINANCE - 2) 


Nov 29/74 

1 ,046,065. 

75 

1 ,000,000.00 

140 

12. 

01 

Dec 31/74 

1 ,057,066. 

30 

1 ,000,000.00 

172 

12. 

11 

July 25/74 

1,000,000.00 

997,671 .20 

8 

10. 

65 

Dec. 16/74 

2,095,067. 

95 

2,000,000.00 

151 

11. 

49 

July 29/74 

1 ,002,712. 

33 

1 ,000,000.00 

11 

9. 

00 

Nov 15/74 

1,035,231. 

23 

1 ,000,000.00 

113 

11 . 

38 


$143,461 .328.28$141 ,000,958.87 


***************** 


Date 


Type of Security 
Debentures 


Sinking Fund Transactions (Purchases ) 

Price Cost 


Maturity Maturity 
Date Value 


Annual 
Yrs/Mos Yield % 


15/City of Van. 

8%% 

July 

15/89 $1,746,670.88 $100.00 $1 

,746,670.88 

5/0 

8. 

50 

18 City of Van. 

6% 

June 

15/80 

55,000.00 

81. 

50 

44,825.00 

5/11 

10. 

25 

25 City of Van. 

6% 

June 

15/80 

7,000.00 

83. 

00 

5,810.00 

5/11 

9. 

875 

29 City of Van. 

6% 

June 

15/80 

2,000.00 

83. 

00 

1 ,660.00 

5/n 

9. 

875 

30 City of Van. 

5% 

May 

1/78 

100,000.00 

85. 

77 

85,770.00 

3/9 

9. 

60 

30 City of Van. 

6% 

June 

15/80 

125,000.00 

83. 

55 

104,437.50 

5/11 

9. 

74 

30#City of Van. 

6%% 

Apr 

15/80 

7,000.00 

85. 

GO 

5,950.00 

5/8 

9. 

75 

30 City of Van. 

5% 

May 

1/78 

1 ,000.00 

85. 

375 

853.75 

3/9 

9. 

75 

l>VfZ\X)i of Van. 

6%% 

Apr 

15/80 

100,000.00 

85. 

375 

85,375.00 

5/8 

9. 

64 

31 City of Van. 

6% 

June 

15/80 

148,000.00 

83. 

70 

123,876.00 

5/11 

9. 

70 

31 City of Van. 

5% 

May 

1/78 

75,000.00 

85. 

75 

64,312.50 

3/9 

9. 

61 



$2,366,670.88 


$2,269,540.63 





^ Direct issue of Local Improvement Debenture in Sinking Funds 
# Guaranteed by Province of British Columbia 


************************ 


Cemetary Perpetual Maintenance Fund Transactions (Purchases ) 


Date 


Type of Security 
Debentures 


Maturity Maturity 
Date Value 


Price 


Cost 


Annual 
Yrs/Mos Yield % 


July 23 City of Van. 8% Apr 2/93 $2,000.00 $79,625 $1 ,592. 50 18/8 10.50 
23 City of Van. 8% Dec 15/86 5,000.00 82.75 4,137.50 12/5 10.50 

$7,000.00 $5,730.00 


************************ 


Date Type of Security 
Debentures 


Taylor Manor Fund Investments (Purchases ) 

Price Cost 


Maturity Maturity 
Date Value 


Annual 
Yrs/Mos Yield \ 


July 23 City of Van. 8% Apr 2/93 $3,000.00 $79,625 $2,388.75 18/8 10.50 


************************ 


(b) 


SUMMARY OF SECURITIES HELD IN 
GENERAL AND CAPITAL ACCOUNTS ONLY AS AT JULY 31. 1974 


Type of Security 
Short Term 


Par or Maturity Value 


Cash or Book Value 


Chartered Banks Deposit 
Receipts and Government 
Notes 


$79,666,731 .76 


$ 77,100,000.00 


cont ' d 
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(FINANCE - 


Clause No. 1 (cont 


'd) 


Medium Term 


B.C. Hydro & Power Authority 
1% Parity Bonds due 
Sept. 1/75 


$ 398.000.00 


$ 401.525.59 


II 


Your Board RECOMMENDS that the foregoing report of the Director of 
Finance on Investment Matters (Various Funds) for July, 1974 be 
approved . 

2 . Additional Staff - Finance Department 
The Director of Finance reports as follows: 

"A mail messenger service was established early in 1969. It was designed 
to service City Hall and later expamded to include the new East Wing. The 
service provides for pick up and delivery of mail and distribution of inter- 
departmental material on a scheduled basis. 

The volume of material and a need for additional services has increased to 
a level where one employee cannot adequately provide the required service. 
In addition, there is no back-up or standby employee in the event of absent- 
eeism, and, in these instances, the duties are performed by senior personnel. 

The annual cost, including fringe benefits, is estimated to be approximately 
$6,650. The cost for the last four months of the current year - $2200.00. 
There will also be a one time cost of approximately $600.00, and a $3.00 per 
month connection service charge for a telephone recorder to record requests 
for service which are 'phoned in when both messengers are out. No other 
furniture or equipment is required. 

In view of the foregoing, I recommend: 

(a) That one additional position of mail messenger clerk be established in 
the Purchasing Division of the Finance Department, at a salary to be 
established by the Director of Personnel Services. 

(b) That the sum of $2,850.00 be provided to cover the continuing costs to 
the end of 1974, and the one time cost for the telephone recorder. 

The Comp troll er of Accounts advises that the required funds are available 
from Contingency Reserve." 

Your Board RECOMMENDS that the recommendation of the Director of 
Finance be approved. 


F03 COUf^CIL ACTION SEE FAGE(S) ./.'ZQ ^ 
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(PERSONNEL - 


1) 


PERSONNEL MATTERS 


! 1. 


! 


i 


I 


I 
i 


lOMMENDATIONS 

Extension of Time for Temporary Additional Electrical 
Inspector for Fire Alarm Inspections 

The Director of Permits & Licenses reports as follows: 

"On July 31st, 1973, City Council approved a Board of Administration Report 
authorizing the appointment of a temporary Electrical Inspector for one 
year to carry out inspections of increased fire alarm systems. In November, 
1971, the Fire By-Law was amended to require the owner or operator of hotels 
or lodging houses to install a fire alarm system if in the opinion of the 
Fire Chief such system is required for the safety of the occupants. 

The Chief Fire Warden advises that there are in excess of 3,600 premises 
with the possible addition of approximately 1,500 more, which includes 
buildings of three storeys or more, requiring the installation of new fire 
alarm systems. To the present date, 1,500 orders have been issued involving 
fire alarm systems. The temporary Electrical Inspector has completed 
inspections of approximately 350 premises, and there are 100 Permits out- 
standing requiring inspections when the installations have been completed. 
Each installation has required several inspections because of the incompati- 
bility between the existing and new components and the resistance of owners 
to install the system as directed. Through experience these problems are 
now being resolved. 

A temporary Electrical Inspector I was added to the Electrical Inspection 
Branch on September 9th, 1973, for a period of one year subject to the posi- 
tion being renewed for a further period consistent to the remaining workload 
at that time. It is now realized there is well in excess of twenty-four 
man-months workload, as shown in the figures in the preceding paragraphs. 

I therefore request that the temporary Electrical Inspector time be extended 
for two additional years to enable this Fire Alarm Inspection program to 
continue. During this time, I will examine the workload of the Inspector 
and the outstanding orders, in an effort to arrive at the more accurate 
period of time which will be required to complete the Fire Alarm Inspections 
resulting from the new orders being issued by the Chief Fire Warden. 

It should be pointed out that the revenue from the Electrical Permits more 
than covers the cost of the Electrical Inspector's time. The cost of the 
salary and fringe benefits for the temporary Electrical Inspector for seven 
and a half months of 1974 has been provided in our budget. Account Number 
6705/94, "Electrical Inspectors Temporary Help". The balance of funds re- 
quired for this year can be provided from within the Inspectional Division 
Temporary Help accounts due to the fact that suitably qualified personnel 
for vacation relief are unavailable. 

The cost of this appointment, inclusive of fringe benefits (12%) and auto 
allowance, for the twenty-four months, based on current rates, is $30,767. 
No funds for furniture and equipment are required." 

The Director of Permits and Licenses RECOMMENDS that the present temporary 
Electrical Inspector position be continued for a further two years expiring on 
September 9th, 1976, subject to review and report as to a further extension of 
time or termination prior to the expiry of the period. 


Your Board RECOMMENDS that the foregoing recommendation of the 
Director of Permits and Licenses be approved. 
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2. Leave of Absence Without Pay - Mr. L. T. Cooper 

The Director of Personnel Services reports as follows: 

"A letter has been received from the Vancouver Civic Employees' 
Union (C.U.P.E. Local 1004) requesting a leave of absence without 
pay for Mr. L.T. Cooper from September 10, 1974 to December 31, 1974 
for the purpose of performing his duties as an Officer of the Union. 
The Union further requests that should Mr. Cooper wish to return 
to his work with the City prior to the expiry date of the leave 
of absence, he will be allowed to do so provided that a reasonable 
advance notice is given. The Union has also asked that Mr. Cooper 
continue to be given the protection of the Traveler's Accident and 
Sickness Policy during this period, with the Union paying the full 
premium cost. 

The requests for leave of absence and subsequent return to work are 
in accordance with Clause 11(a) of the Collective Agreement. The 
arrangement with Travelers would be identical to that which has 
been applied to other Union officials on leave of absence over the 
past few years. The Law Department advises that it would be necessary 
to attach a rider to the Travelers Policy to extend coverage to 
Mr. Cooper for this period. 

I therefore RECOMMEND that: 

1. Mr. L.T. Cooper be granted a leave of absence without pay from 
September 10, 1974 to December 31, 1974 for the purpose of performing 
his duties as an Officer of the Union. 

2. Council authorize the Mayor and City Clerk to execute the 
necessary rider to the Travelers Policy when it is received and 
affix the seal of the City thereto." 

Your Board RECOMMENDS that the above recommendations of the Director 
of Personnel Services be approved. 


fGR CGuiiCIL ACTION SEE PAG£(S)./^0. 
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PROPERTY MATTERS 

RECOMMENDATIONS : 

1. ACQUISITION FOR PARK SITE #19 (WEST END) 

Parcel "B" of Lots 4 & 5, Block 45, D.L. 185 
— 924 Nicola Street 

The Supervisor of Property & Insurance reports as follows :- 

"The above property, (legally described as Parcel 'B' of Lots U & 5f Block 1|5» 
D. L. 185 and known as 921+ Nicola Street), located in Park Site #19, botinded by 
Haro, i3rou^ton, Barclay and Nicola Streets has been offered for sale to the 
City by the owner. This Park Site is listed in Table I of the Park Sites Purchase 
Program 1971-1975, confirmed by City Coraacil, December l5, 1970. 

These premises comprise a 1^ storey and full basement frame dwelling with a main 
floor area of 2,110 square feet, erected in 1900 on a site 52' x 99', zoned 
HM-li'A'. The dwelling has seven rooms on the main floor, three rooms occupied by 
the owner; a two room suite, and two sleeping rooms. There are three sleeping 
rooms on the upper floor. All sleeping rooms have kitchenettes. At present, 
three sleeping rooms are unoccupied. 

This building has Ik pliimbing fixtures, a patent shingle roof, siding and shingles 
on exterior walls, and a stone and concrete foundation. Heating is provided by an 
automatic gas-fired hot water system. Condition of this dwelling is average for 
age and type euid it is intended to continue renting same until required for park 
development and at such time demolish the structiire. 

Negotiations with the owner confirm that he is prepared to sell for the stun of 
178,000.00 including some furniture and equipment, as of September 15, 197U, subject 
to retaining rent-free possession of these premises until October 3I, 197I4. This 
price is considered to be fair and equitable and representative of property values 
in the area. The Superintendent of Parks concurs in the purchase of this property. 

RECOMMENDED 

That the Supervisor of Property & Insiirance be authorized to acquire this property 
for the sum of $78,000.00 on the foregoing basis, chargeable to Code #l+l89/- ." 

Your Board, 

RECOMMENDS that the foregoing recommendation of the Supervisor of 
Property & Insurance be approved. 


2. ACQUISITION FOR FAMILY HOUSING PROJECT 

Lot 37, Blocks 3 & D.L. 339 NE^, Plan 1933 
Known as 627O Frontenac Street 


The Supervisor of Property and Insurance reports as follows :- 

"Reference is made to Item 3, Minutes of the Vancouver City 
Council, (In Camera) meeting of July 9th, 1974, authorizing 
the Supervisor of Property & Insurance to proceed with the 
acquisition of 5 private parcels known as Lots 37, 38, 42, 
54 and 55, Blocks 3 and 4, D.L. 339 NEJ^. These properties 
are located in a potential site for family housing. 

6270 Frontenac Street, legally described as Lot 37, Blocks 
3 & 4, D.L. 339 NE^^, Plan 1933, comprises a 1 3/4 storey 
fraune dwelling plus a full basement, with a main floor area 
of 646 sq. ft. +, erected in 1905 on a lot 33' x 107.5', 
zoned R.S.-l. The dwelling contains 3 rooms on the main 
floor plus 3 rooms on the second floor, 5 plumbing fixtures, 
has a patent shingle roof, wood siding exterior and heat is 
supplied by asi automatic gas-fired furnace. The dwelling 
has been poorly maintained and is showing signs of wear and 
tear. 



Cont'd 
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Clause 2 (Cont'd) 

Following negotiations with the owner, he is prepared to sell 
for the total sum of $41,000.00 as of August 31st, 1974, 
subject to retaining rent-free possession to October 31st, 
1974. This settlement price is considered to be fair and 
equitable and it is proposed to demolish the dwelling when 
vacant . 

RECOMMENDED that the Supervisor of Property & Insureuice be 
authorized to acquire Lot 37, Blocks 3 & 4, D.L. 339 NEkf 
known as 6270 Frontenanc Street, for the sum of $41,000.00, 
on the foregoing basis, chargeable to Property Purchases for 
Resale Account." 


Your Board 

RECOMMENDS that the foregoing recommendation of the Supervisor 
of Property and Insurance be approved. 


3. ACQUISITION FOR FAMILY HOUSING - SITE III 
Lot 9 of Sub. A, Block 108, D.L.'s 36 & 51 

i|.823 Boundary Road 


The Supervisor of Property and Insurance reports as follows:- 

"On July 9th, 1974, Council approved in principle, the site 
on the West side of Boundary between Tanner and Price Streets 
for Family Housing purposes aind instructed the Supervisor of 
Property and Insurauice to immediately proceed with the acquisi- 
tion of the four privately-owned dwellings on an accelerated 
basis . 

These premises comprise a single storey non-basement frame 
dwelling, with a main floor area of 624 square feet, erected 
in 1954 on a lot 33« by 125', zoned R.S.-l. This dwelling 
contains four rooms and a nook, 4 plumbing fixtures, patent 
shingle roof, wood siding, concrete foundation and is heated 
by an automatic gas fired furnace. The dwelling is in fair 
condition for age and type. 

Following negotiations with the owners, they are prepared to 
sell their property for the sum of $38,600.00 as of September 
15th, 1974, subject to retaining rent-free possession to Nov. 15, 
1974. This price is considered to be fair and equitable and 
represents market value in this area. It is proposed to 
demolish this dwelling when vacant. 

RECOMMENDED that the Supervisor of Property and Insurance be 
authorized to acquire the above property for the sum of 
$38,600.00 on the foregoing basis, chargeable to Code 4912/-, 
Property Purchases for Resale." 


Your Board 

RECOMMENDS that the foregoing recommendation of the Supervisor 
of Property and Insurance be approved. 


Cont 'd 
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CONSIDERATION AND RECOMMENDATION 


ij.. CHESHIRE HOMES SOCIETY OP B.C. 

Site for the Physically Handicapped 

Lots 1-4, Blks. 1 & 2, D.L. 311 and Lots l8-20, Blk. 21, 
and Lot 20, Blk. 22, D.L. 319 etc. 

Situated N.W. Corner Ash Street & S.W. Marine Drive 

'he SuperviGor o.1' Property and Insurance reports as follows :- 

"On January 22, 197h, City Council recommended a report from the Standing 
Conunittee on Housing, that Lots 1-h, Blocks 1 & 2, D.L. 311 and Lots 18-20, 
Block 21 and Lot 20, Block 22, D.L. 319 etc. be sold to the G.V.R.D. for a 
Senior Citizen's Project at a price agreeable to the City Council, on the 
following conditions :- 

(i) G.V.R.D. making application for re-zoning. 

(ii) G.V.R.D. discussing plans with tne officials and adjoining 
noighbo\irs and 

(iii) G.V.R.D. discussing the scheme of development witn a 
service club. 

and the G.V.R.D. by letter indicated their interest in the site. Council 
had previously on September 11, 1973, approved the sale to the Provincial 
Government on certain conditions and an estimated Market Value oi $230,000.00 
was placed on the site at that time. 

Subsequently, on June 11, 197h, City Coimcil approved another report from 
the Standing Committee on Housing that this site be made available to 
the Cheshire Homes Society of B.C. for severely disabled persons at a 
price agreeable to tne City, and subject to the Society making application 
for re-zoning and discussing development plans with adjoining neighbours. 

By way of a letter dated July 8, 197h, the Society offered the City 
$210,000.00 for the site, and on July 12, 197h, in a discussion with the 
Society's Representative, the Society was made aware ol the City's market 
value of $287,000.00. 

A review of the City's estimate has been made which confirms the figure 
of $287,000.00. However, the Society wishes its offer oi $210,000.00 to 
be placed before Council, lor consideration. 

IVhile there may be some room for re-negotiation, it is the opinion of the 
Supervisor of Property & Insurance that the sales price should not be below 
the original $230,000.00 quoted to the G.V.R.D. in September, 1973- 

The Society's offer is placed before Council for CCHSTDERATTON . 

In the event Council recommaids sale, to the Society, (at whatever price) 
the sale should be subject to the following conditions: 

1. The Society discussing the development plans with the adjoining 
neighbours. 

2. The Society obtaining the necessary re-zoning. 

3. Consolidation of the lots to i'orm one parcel at the expense of 
the purchaseri subject to lane outlet satisi'actory to Director of Planning. 

li. Date of sale to be 120 days from the date of Council's approval 
or the date of issuance of a development permit, whichever is the 
sooner. 


Gont 'd 
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Clause k (Cont'd) 

5. Option to repurchase in favour of the City in the event 
construction has not commenced to the point of completion 
of the foundations within 12 months from the date of sale. 

6. Option to repurchase for 21 years in favour of the City 
in the event tne site is used for any other purpose than 
a home for the handicapped." 

Your Board 

Submits the foregoing report of the Supervisor of Property and 
Insurance to Council for CONSIDERATION, and if Council agrees 
to the sale of the property, recommends that the foregoing 
RECOMMENDATION be approved. 


FOP. COUNCIL ACTION SEE PAGE(S)/^..„ ^ 
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Regular Council, July 7, 1970 JUL • 1970 10 

UNFINISHED BUSINESS (cont'd ) 

General Report: Gastown, Chinatown (cont'd) 

Your Board RECOMMENDS that the recommendations of the Director 
of Planning be approved with the understanding that any 
office accommodation be provided without cost to the City," 


Earlier in the proceedings the Council received delegations and 
briefs on the subject matter. 

It was agreed that the recommendations in this report be dealt 
with seriatim: 

RECOMMENDATION No, 1 


MOVED by Aid. Phillips, 

THAT Recommendation No, 1 be approved. 


(not put) 


MOVED by Aid, Hardwick, in amendment, 

THAT this recommendation be laid on the table for one week 
to obtain reports from the Director of Planning and City Engineer 
on the apparent conflict between the historical development of the 
area and the movement of traffic into the area, 

(carried) * 

A recorded vote was requested. The record, therefore, is as follows 


FOR THE AMENDMENT 

Alderman Phillips 
Alderman Calder 
Alderman Hardwick 
Alderman Rankin 
Alderman Linnell 
Alderman Adams 


AGAINST THE AMENDMENT 

Alderman Sweeney 
Alderman Wilson 
Alderman Bird 
His Worship the Mayor 
Alderman Broome 


The amendment was declared. 


- CARRIED * 


The motion to table having carried, the motion of Alderman Phillips 
was not put, 

RECOMMENDATION No, 2 


MOVED by Aid, Wilson, 

THAT this recommendation be approved and the Director of 
Planning submit a time table to the next regular meeting of Council 

(not put) 

MOVED by Aid, Hardwick, in amendment, 

THAT the Council approve the architectural-historical study 
but the other items set out in detail in section IV, page 3 of the 
report of the Planning Department dated June 12th, appended to the 
Board of Administration report of June 18th, be tabled pending a 
time table report from the Director of Planning to the next regular 
meeting of Council, 

- CARRIED 

The amendment having carried, the motion of Alderman Wilson was 
not put. 


cont 'd 
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WORKS & UTILITY MATTERS 

CONSIDERATION ; 

1 . Water Street Beautif ication Program 

The City Engineer reports as follows: 

"On July 9, 1974, Council dealt with a report from the Director of 
Planning and the City Engineer which included the following implementation 
schedule (Section 'E' of the report) for this program: 

B.C. Telephone Civil work from late August to mid-November 1974. 

North lane improvements during October 1974. 

Christmas break from mid-November 1974 to raid- January 197E. 
(Restriction on all construction on downtown streets in this 
period) . 

B.C. Hydro Civil work from mid- January to mid-April 1975. 

City street work from mid-March to late May 1975. 

B.C. Hydro electrical wiring, any remaining brickwork and 
tree planting from late May to early September 1975. 

This schedule was based on bringing the local improvement project for 
the underground ing before a Court of Revision on 29 August, and provided a 
ten-week uninterrupted construction period for B.C. Telephone from the end 
of August to mid-November. 

The City mailed out information letters to all Water Street property 
owners and a form of petition to the property owners Committee on July 5, 
1974. Circulation of the petition by the Committee took much longer than 
anticipated and was further delayed by being returned to the City improperly 
signed. Tlie petition was finally received by the Assessment Commissioner's 
Office on August 15, and certified as being sufficiently signed on August 19, 
1974. 

As a result of this delay, together with some additional ti«e required 
in the Assessment Division and a skip Council date, the Court of Revision is 
now scheduled for October 22, 1974. B.C. Telephone had planned their work to 
start immediately after Council approval of the local improvement on August 29, 
and so are ready to proceed but cannot do so without Council and Provincial 
Government approvals. 

A delay until after October 22 will mean a new tender call by B. C. 
Telephone, an increase in cost, a delay in the underground ing schedule, and 
a delay in the overall project completion. In particular, it would shift a 
fairly disruptive phase of the surface work into next summer's tourists 
season. 

The underground ing of the B.C. Telephone utilities is estimated to 
cost approximately $200,000 of the total underground ing cost of $750,000, 
and is to be done under the Provincial Power and Telephone Line Beautif ication 
Fund Act. Cost sharing is 1/3 Province, 1/3 Utility Companies, and 1/3 
'Municipal'. The 'Municipal' 1/3 is, in turn, shared between the Property 
Owners and the City-at-1 arge under the local improvement procedure. 

Application has been made for Provincial cost-sharing of the telephone 
underground ing. Verbal approval has been received and written confirmation 
is expected shortly (possibly by the time this report comes before Council). 


There is a means available which will enable B.C. Telephone to proceed 
and complete on schedule. A recent Charter amendment gives Council the 
power to authorize work designated to form part of the cost of an anticipated 
Local Improvement. Council could thus approve the start of the B.C. Telephone 
work prior to the Court of Revision on 22 October 1974. Should the local 
improvement not be undertaken, the City would have to bear the full 'Municipal 
third' of the cost but in view of the sufficiently signed petition this seems 
unl ikely . 
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(WORKS 


T( Council wishes to overcome the delay described above, the following 
course of action is proposed: 

a) Council authorize B.C. Telephone to begin work, designated to form 
part of the cost of an anticipated local improvement, before the 
local improvement for the underground ing project has been approved, 
and agrees to bear the full Municipal share (approx. $45,670 City plus 
$21,000 property owners) should the local improvement not be undertaken. 

b) Agrees to underwrite the Provincial share of B.C. Telephone underground- 
ing costs, as defined under the Provincial Power and Telephone Line 
Beautif ication Fund Act (approximately $66,670), pending formal approval 
by the Provincial Government. 

Th(^ above matter is submitted for Council's CONSIDERATION." 


FOR COyfiCil ACTION SEE PAGE(S) ../f^.,. 
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BUILDING & PLANNING MATTERS 

RECOMMENDATIONS 

1. 67S6 Blenheim Street 
Development Permit Application No. 6731? 

The Director of Planning reports as follows: 

"Development Permit Application No. 67317 has been filed by VAN NUS 
LUMBER COMPANY LIMITED, to construct a 32'0" by 27'0" stable in 
the northeast portion of this site. The applicants also request 
permission to keep up to four horses on the site. The stable is 
to accommodate the horses, a tack room and a feed room. 

The site is located in an RA-1 (limited agricultural) District. 
Section 10(16) (c) of the Zoning and Development By-Law requires 
that the keeping or housing of horses is subject to the approval 
of City Council. 

On March 4th, 1974, Development Permit No. 65838 permitted the 
construction of a one-family dwelling on this site. 

On August 16th, 1974, the Technical Planning Board approved 
Development Permit Application No. 67317 for the construction of 
a stable in the northeast portion of the site, subject to revised 
drawings being first submitted indicating that the proposed stable 
will be located 60'0" from the easterly property line, 60'0" from 
the 51st Avenue property line and 60 '0" from the westerly property 
line, and also a letter by the owner of the property requesting the 
keeping of four horses on this site. 

The required drawings and letter have now been received." 

IT IS RECOMMENDED THAT City Council approve the keeping and 
housing of four horses in the proposed stable. 

2 . Social Mix, City Owned Land, Area 6, False Creek 

The Development Consultant reports as follows: 
" PURPOSE ; 

The purpose of this report is to obtain approval in 
principle of an approximate social mix for Phase 1, Area 6, to 
serve as a guide in the ongoing implementation process, so that 
we can proceed with the discussions with the senior governments, 
with the identification of sponsors and developers, with design, 
and with preparation of a procedure for implementation. (A pro- 
cedure for implementation will be outlined in a separate procedures 
report . ) 

By social mix is meant the mix of households, incomes 
and forms of tenure. 

INTRODUCTION 

This report is organized under 10 headings, each of 
which contains a recommendation, followed by comments supporting 
the recommendation. 

The following points should be noted . 

1. The report presupposes that the mix will result in a 
development which will be economically as well as 
socially viable from the City's point of view. Before 
final commitments are made, the economics of the develop- 
ment will be re-stated and presented to Council. 

2. It should be recognized that the City is providing a 
primary subsidy to the development by undertaking the 
proposed social mix and thereby foregoing the opportunity 
to recover full free market value. This should be 
explicitly recognized in discussions with the senior 

governments. Cont'd . . . 
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Clause M continued; 


1. POLICY GUIDELINES 

It is RECOMMENDED THAT: 

THE FALSE CREEK POLICY GUIDELINES ADOPTED IN 
NOVEMBER, 1973 AND CONTAINED IN THE OFFICIAL DEVELOPMENT PLAN 
FOR FALSE CREEK ADOPTED ON 27TH JUNE, 1974, TOGETHER WITH THE 
FOLLOWING SUPPLEMENTARY GUIDELINES, BE FOLLOWED IN ESTABLISHING 
THE SOCIAL MIX FOR CITY OWNED LAND, AREA 6, FALSE CREEK: 

- TAKE INTO ACCOUNT THE DEMAND IN TERMS OF THE 
DEMOGRAPHICS, INCOME DISTRIBUTION AND PREFERENCES. 

- CONTROL SPECULATIVE GAIN WHERE PUBLIC SUBSIDIES 
ARE INVOLVED. 

- ATTEMPT TO RECOVER PUBLIC SUBSIDIES. 

- MAINTAIN THE PRINCIPLE OF SELF SELECTION AS NORMALLY 
FOUND IN THE MARKET. 

- AVOID THE IMAGE OF PUBLIC HOUSING. 


Comments 


The False Creek Policy Guidelines contain the following 
requirements which are followed in this document: 

(a) In November, 1973 Council approved an income mix 
parallel to that of the Greater Vancouver Region, that is, one- 
third with household incomes below $9,600, one- third between 
$9,600 and $14,500 and one- third above $14,500, based on June, 1972 
figures. 

(b) In November, 1973 and in the subsequent rezoning 
Council directed that as a basin wide objective accommodation 
should be provided for the following household types: 


families with children 25% 

couples 25% 

(young 15%, mature 10%) 

elderly 15% 

singles 35% 


Further to the Policy Guidelines, the technical report 
by Thompson, Berwick, Pratt + in support of Scheme C, the recommenda- 
tions of the Review and Recommendation Committee, and the submissions 
to Council by the members of the Citizens' Advisory Panel and 
other interested citizens contained recommendations which are included 
in the above stated supplementary guidelines. 
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2. DOLLAR RANGES IN INCOME MIX 
It is RECOMMENDED THAT: 

- DOLLAR RANGES OF THE INCOME MIX BE RESTATED FROM TIME 
TO TIME IN ACCORDANCE WITH AVERAGES IN THE GREATER 
VANCOUVER REGION. 


Comment s 

It should be noted that the income mix was adopted by- 
Council in November, 1973, using June, 1972 statistics, whereas 
we are anticipating occupancy of dwelling units two to three years 
later. In this interval some incomes will rise and costs of con- 
struction will certainly rise. Therefore, in this report the income 
categories are expressed in terms of the lower third, the middle 
third, and the upper third, rather than in terms of specific dollars 
of income. In order to maintain an appropriate balance between 
incomes, costs and subsidies, it is proposed that the dollar ranges 
of these categories should be restated from time to time in accordance 
with averages in the Greater Vancouver Region. 


3. NUMBER OF DWELLINGS 
It is RECOMMENDED THAT: 

- FOR PURPOSES EXPRESSED IN THIS REPORT THE NUMBER OF 
DWELLING UNITS IN PHASES 1 AND 2 BE TAKEN AS 750 EACH. 


Comment s 

Prior to the development of specific plans for Phase 1, 
Area 6, False Creek, City Council approved on 20th November, 1973 
Alternative 2 as a guide for development of the City owned lands. 
Alternative 2 called for a total of approximately 1,560 dwelling 
units, of which approximately 740 would be in the area now identi- 
fied as Phase 1, and 820 in the remaining area now identified as 
Phase 2. 

The Area Development Plan for Phase 1, Area 6 approved 
by Council in July, 1974 limits the nximber of residential units 
in Phase 1 to 900 units. 

scheme C submitted by Thompson, Berwick, Pratt + for 
Phase 1 allowed for a built area that would accommodate as many 
as 900 units, but suggested we use a figure of approximately 750 
dwelling units. 

Scheme C is being reviewed in the list of the recommenda- 
tions of the Review and Recommendation Committee and the requests 
and comments of Council, to establish the optimum built area. 

It is proposed that for the purpose of establishing 
approval in principle now of an approximate social mix that the 
number of dwelling units in Phase 1 be taken as 750, allowing for 
upward adjustment within the limits imposed by the Area Development 
Plan and as found appropriate following the redesign study, and 
the number of dwelling units in Phase 2 also be taken as 750 sub- 
ject to the consideration by Council of an Area Development Plan 
for Phase 2. 
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4. 


CONTROL OF SPECULATIVE GAIN 


It is RECOMMENDED THAT: 


- SPECULATIVE GAIN BE CONTROLLED IN THE REGULATED MARKET 
SECTOR OF THE MIX WITH THE INTENTION THAT WHERE POSSIBLE 
THE PUBLIC SECTOR RECOVER SUBSIDIES OR RETAIN THE 
BENEFICIAL EFFECT FOR SUBSEQUENT RESIDENTS. 


- AMENDMENTS BE SOUGHT TO THE REGULATIONS GOVERNING 

COOPERATIVES SO AS TO PERMIT A MEMBER IN GOOD STANDING 
TO RECOVER ON RESALE AT LEAST A PORTION OF HIS SHARE 
OF THE PAY OFF OF THE MORTGAGE. 


Some form of control of resale and of speculative gain 


particularly in cases where there is a subsidy has been suggested 
by delegations to Council, the Citizens' Advisory Panel and the 
Review and Recommendation Committee. 


The free market sector is expected to be primarily or 


entirely condominium units because the rental market is now less 
attractive to private investors than formerly. The prospect of 
gain is probably necessary to attract developers for this sector 
and to attract purchasers of the completed condominium units. 

In the regulated m,arket sector it is proposed that 
control be achieved as follows: 


Rental units will be developed under the various govern- 
ment programs. The rental units are either owned or 
controlled by the senior governments. However, there 
are no means for recapturing the monthly rental supple- 
ments or other subsidies involved, although the monthly 
supplements geared to income will likely decline over 
time. 

Cooperatives have a built-in mechanism for controlling 
resale and speculative gain in that sales can only 
be made through the Cooperative. However, a disadvantage 
of the cooperative procedure is that a member cannot 
participate in the enhancement of his equity through his 
contribution to amortization of the mortgage. We believe 
amendments should be sought to overcome or partially 
overcome this objection. 

The Condominium principle under which a home owner can 
own a strata title has until recently not been available 
in the non-market sector. The Provincial Government by 
amending the Strata Titles Act and initiating a new 
mortgage program has established a means of making con- 
dominiums available to the same income range as coopera- 
tives, with a control of resale. This program allows 
for the owner to build up equity and for the government 
to recover subsidies. 


It is further RECOMMENDED THAT: 


Comments 
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5. SUBSIDIES AND OWNERSHIP OF LAND 
It is RECOMMENDED THAT: 

- DISCUSSIONS BE HELD WITH THE FEDERAL AND PROVINCIAL 
GOVERNMENTS TO SEEK AGREEMENT ON THE SUBSIDIES NEEDED 
IN THE NON-MARKET SECTOR OF THE MIX. 

- WHERE ADVANTAGEOUS TO THE CITY IN MEETING THE CITY'S 
OBJECTIVES, THE CITY SHOULD RETAIN THE OPTION OF 
SELLING LAND TO THE PROVINCIAL GOVERNMENT OR OTHERS, 
PROVIDED THAT SUBSIDIES AND OTHER OBJECTIVES ARE MET, 
THAT THE CITY OBTAINS FULL REIMBURSEMENT FOR THE LAND, 
AND THAT THE CITY RETAINS CONTROL OVER THE DESIGN, 
CONSTRUCTION AND QUALITY. 

- BEFORE FINAL COMMITMENTS ARE MADE, THE ECONOMICS FROM 
THE CITY'S POINT OF VIEW BE RESTATED AND REPORTED BACK 
TO COUNCIL. 

Comments 

Canadian studies of housing satisfaction show that one 
of the critical elements is mobility. First, allocation should 
not be arbitrary and imposed but should be applied to people rather 
than to dwelling units, a principle endorsed by the Review and 
Recommendation Committee, and by the Citizens' Advisory Panel. 
Second, there must be an opportunity for people who have become 
dissatisfied to move out. This implies there must be an adequate 
supply of alternate accommodation. 

The Provincial and Federal governments are adopting 
realistic attitudes towards the programs and subsidies required 
to meet our objectives. One problem area is for rental units for 
young couples and elderly in middle and higher incomes, these groups 
are stranded by a lack of market supply and government programs. 
Another problem is the amount of subsidy which would be required 
in the various categories, but particularly for families with 
children (larger suites) in the lower income category. Another is 
to ensure that there will be rental accommodation for singles in 
the lower third of the income range. It is believed these problems 
can be solved satisfactorily to reasonably well meet the City's 
objectives. 

Another problem is in connection with the ownership of 

the land. 

Council policy, adopted on 20th November, 1973 is that 
the ownership of the land shall remain in the public domain. This 
has to date been interpreted as ownership by the City, with the 
land leased for appropriate lengths of time for approved uses. 

Three policies of the Provincial Government regarding 
subsidies require ownership of the land by the Provincial Govern- 
ment, namely: 

- In cooperatives, the Provincial Government will lease 
land at 4%, if they own the land. 

- In Controlled Resale Condominiums, the Provincial 
Government will offer mortgages at rates sliding 
downward from 10% to 5% and land lease at rates 
sliding downward from 8% to 5%, based on the income 
of the occupant, if they own the land. 

- The Provincial Proposal Call Housing Program is appli- 
cable to developments on land owned by the Province. 
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It should be noted that the newly amended Strata Titles 
Act permits sale of Strata Titles on land leased by the City, but 
requires that on termination of the lease the Strata Title Owner 
be reimbursed for the value of the improvements. Thus at the 
end of the lease the land owner will have to buy the improvements 
in order to re-gain free title. 

In the light of these facts and others, the City may 
find it advantageous to sell land to the Provincial Government or 
others, provided the City's objectives are met, quality of the 
development is preserved, and the City obtains full reimbursement 
for the land. The comments contained in the introduction on page 
1 should be noted in this connection. 


6. DEMAND 

It is RECOMMENDED THAT: 

- THE PERCENTAGES OF HOUSEHOLD STYLES AND THE PERCENT- 
AGES OF INCOME MIX WILL BE BASED ON THOSE SPECIFIED 
IN THE POLICY GUIDELINES, WHILE THE ALLOCATION OF 
HOUSEHOLD STYLES SUCH AS FAMILIES TO EACH OF THE 
THREE LEVELS OF INCOME WILL BE BASED ON THE DEMOGRAPHICS, 
INCOME DISTRIBUTION, AND PREFERENCES OF THE REGIONAL 
POPULATION. 

Comments 

Demand is used here to mean preferences in relation to 
the demographics of the current housing market. 

An analysis of demographics, income distribution, pre- 
ferences, and the market indicates that there is a strong demand 
for all types of accommodation in this area, but that the demand 
varies for each combination of income and household type. 

For example, for families with children the demand is 
numerically greater for those in the middle and higher incomes 
seeking ownership, while the secondary demand is for the low and 
medium income levels seeking rental. This is not to deny that the 
problem faced by low income families requiring housing is acute. 
But there are more families in the middle and upper income categories 
than in the low, who need accommodation. 

For young couples, the primary demand is for ownership 
for the middle and higher incomes,- and for rental for the lower 
incomes. There is an expressed need for mobility and an expectation 
for growth of family size. 

For mature couples, the primary demand is for ownership 
for middle and high incomes, with preference for ownership of title. 

For singles, the primary demand is for rental for low and 
middle incomes. There is also a preference for mobility and an 
interest in clustering. 

For the elderly, the primary demand is for rental in the 
low and middle incomes. The secondary demand is for rental in the 
higher incomes. There is less interest in ownership and there is 
a desire to avoid sharing semi-private space with children. 

The effect of this recommendation is that there would 
be fewer than one-third of the families, young couples and mature 
couples in the lower one-third of the income range and more in 
each of the middle third and upper third income ranges, and more 
singles and elderly in the lower income ranges and fewer in the 
middle and upper income ranges. 
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7. FREE MARKET AND REGULATED MARKET MIX 

It is RECOMMENDED THAT: 

- SOMEWHAT LESS THAN ONE- THIRD OF THE DWELLING UNITS 
SHOULD BE PRODUCED FOR THE FREE MARKET AND SOME- 
WHAT MORE THAN TWO-THIRDS FOR THE REGULATED MARKET. 


Comment s 

The upper one-third of the income mix has been considered 
generally applicable to the free market sector. 

Thompson, Berwick, Pratt + assumed approximately one- 
third of the dwelling units would be marketed on the free market 
so as to both achieve the desired mix and to attract a developer 
who would be prepared to undertake the entire development, doing 
the regulated market two-thirds at cost. 

The Review and Recommendation Committee endorsed Thompson 
Berwick, Pratt and Partners' proposal noting that it is an attrac- 
tive proposition if it can be converted into a firm and practical 
proposal. 

The free market sector is expected to be entirely con- 
dominiiims (because the rental market is unattractive to private 
investors) . With shortage of supply and costs of construction 
consistently climbing, many households with incomes in the lower 
range of the upper third are unable to afford to purchase on the 
free market. 

Also, a significant portion of upper income elderly, 
young couples and singles are expected to prefer rental accommodation, 
but the free market sector is not expected to produce rental units. 

Therefore, it may not be realistic to expect the free 
market to meet the preferences of all of those households in the 
upper third income category. Conversely, if all units in the upper 
third were free market, there could be a gap in the range of incomes, 
with only families, mature couples, and some young couples represented. 

On the other hand, some households in the upper third 
income range may be able to make substantial equity payments, and 
thus afford more expensive units than suggested by their incomes. 

In view of the uncertainties, we should be prepared for 
somewhat less than one- third of the units being "free" market. On 
the other hand we should be prepared to make adjustments in the 
mix - for example reducing the "singles" accommodation and increasing 
the "couples" - to keep the ratio close to one-third. 

It should be noted that if "co-operatives" and "controlled 
resale condominiums" are added to "free market", the percentages 
will be considerably in excess of one-third in Phases 1 and 2 and 
in the total of Area 6. 
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8. OWNERSHIP AND RENTAL 


It is RECOMMENDED THAT: 


- POLICIES BE DEVELOPED WITH RESPECT TO RENTAL UNITS 
TO ENCOURAGE PRIDE IN THE DEVELOPMENT AND HIGH 
STANDARDS OF MAINTENANCE, AS FOR EXAMPLE, LEASE 
RATHER THAN MONTH TO MONTH RENTAL, AND ONGOING 
MANAGEMENT/MAINTENANCE PROCEDURES. 


Comment s 


Council policy adopted in November, 1973 and implicit 
in the official development plan for False Creek adopted in July, 
1974, states that ownership of residential units should be encouraged. 

We are assuming in this report that cooperatives and 
condominiums are both forms of ownership. 

There are limits to the number of units which can be 
offered for ownership (e.g. many of the elderly, singles, and 
young couples prefer to rent) . 

It is expected that the target for the free market sector 
will be primarily condominium ownership. 

It is expected that the targets for the regulated non- 
market sector be as follows: 


- for families: primarily cooperatives (ownership), but 
some rental, 

- for senior citizens: primarily F.P. rental, 

- for singles: primarily rental, 

- for young couples: 

in the lower income groups, primarily rental 
in the upper income groups, primarily controlled 
resale condominiiim (ownership) , 

- for mature couples: primarily controlled resale 

condominium (ownership) . 

The effect of the above would be to produce more rental 
than ownership in Phase 2 and in Area 6 overall but the reverse 
in Phase 1. 


Authorities agree that we must strive to avoid the image 
of "public housing", by building in the first instance a quality 
development; through pride in the development, through the self- 
selection process, and through procedures which will encourage a 
high standard of maintenance of the buildings and of the public 
spaces. The feeling of belonging and of pride in the development 
may be augmented by leasing, rather than month to month rental. 
Management and maintenance may require some extra funding. 
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Regular Council, July 7, 1970 . . . JUL. .7.19.70 H 

UNFINISHED BUSINESS (cont'd ) 

General Report: Gastown, Chinatown (cont'd ) 

RECOMMENDATION No. 3 

MOVED by Aid. Bird, 

THAT this recommendation be approved. 

- CARRIED 

RECOMMENDATION No. 4 

MOVED by Aid. Adams, 

THAT this recommendation be approved; it being understood 
any office accommodation will be provided without cost to the City. 

- CARRIED 

RECOMMENDATION No. 5 

MOVED by Aid. Hardwick, 

THAT this recommendation be tabled. 

- CARRIED 

RECOMMENDATION No. 6 

MOVED by Aid. Hardwick, 

THAT this recommendation be approved and the Corporation 
Counsel instructed to draw up an appropriate brief for the 
Committee's consideration. 

- CARRIED 


MOVED by Aid. Rankin, 

THAT the Council receive next week, a Report Reference from 
the Director of Social Planning/Community Development with respect 
to Appendix 3-C of the Director of Planning *s report of June 12, 
1970 re 'The Social Survey and Evaluation'. 

(It was ascertained that the Director of Social 
Planning/Community Development will not be 
available from vacation until after August 1st 
and therefore, arrangements will be made for the 
Report Reference after that date.) 


During consideration of the foregoing item it was agreed the 
Council continue in session until 5:30 p.m. 

COMMUNICATIONS OR PETITIONS 

1 , Stanley and New Fountain Hotels 


On June 23, 1970, His Worship the Mayor was requested to 

communicate with the owners of the Stanley and New Fountain Hotels 

asking a further deferment for thirty days in respect of decision 

on demolition of these hotels. 


A communication was received from the Director of Army & Navy 
Dept. Store Limited referring to past delays and requesting the 
Council cause to be issued forthwith the contemplated development 
permit for demoliton of these hotels, effective September 1, 1970. 


MOVED by Aid. Broome, 

THAT this communication be received. 

- CARRIED 
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9. HOUSEHOLD STYLES IN PHASE 1 AND 2 
It is RECOMMENDED THAT: 

- IN PHASE 1 THERE SHOULD BE PROPORTIONATELY MORE FAMILIES, 
MATURE COUPLES AND ELDERLY THAN IN PHASE 2. 

- IN PHASE 2 THERE SHOULD BE PROPORTIONATELY MORE SINGLES 
AND YOUNG COUPLES. 

- OVERALL, IN AREA 6, THE POLICY GUIDELINES SHOULD BE MET. 


Comment s 

Council on July 9th, 1974 authorized Thompson, Berwick, 
Pratt + to establish the seawall location for Phase 2, City owned 
lands. Area 6 and in that connection to consider the land use in 
relation to the Official Development Plan and the seawall location. 

Thompson, Berwick, Pratt + are of the opinion, and the 
Development Group concur, that Phase 2 should have proportionately 
more singles and young couples and fewer families and mature couples 
than Phase 1 because of the proximity to the bridges and Granville 
Island. Also Phase 1 should have proportionately more families, 
mature couples, and elderly because of its proxinity to the public 
open spaces, school and commercial areas. 

Accordingly, an allocation of life styles has been worked 
out between Phase 1 and Phase 2 recognizing these factors, but also 
in such numbers that the mix recommended for Phase 1 would be 
viable on its own without Phase 2, and the mix for Phase 2 would 
be subject to consideration by Council of an Area Development Plan 
for Phase 2. 


It is proposed that the household styles be allocated 
to Phase 1 and, with the proviso just mentioned, to Phase 2 
approximately as follows: 



Phase 

1 

Phase 

2 

Total 


Families 

265 

(35%) 

110 

(15%) 

375 

(25%) 

Young Coup 1 e s 

70 

( 9%) 

155 

(21%) 

225 

(15%) 

Mature Couples 

105 

(14%) 

45 

( 6%) 

150 

(10%) 

singles 

175 

(24%) 

350 

(47%) 

525 

(35%) 

Elderly 

135 

(18%) 

90 

(11%) 

225 

(15%) 


750 


750 


1,500 



It is recognized that it will be difficult to achieve 
such a precise mixture, but the niimbers are shown to illustrate 
the objectives. 

This mix of lifestyles is sufficiently flexible to permit 
inclusion of groups such as the physically handicapped, single 
parent, family within a family, etc. 
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- THE FOLLOWING SOCIAL MIX FOR PHASE 1 BE APPROVED IN 
PRINCIPLE AS AN APPROXIMATE MIX TO SERVE AS A GUIDE 
IN THE ONGOING IMPLEMENTATION PROCESS, TO BE CONFIRMED 
BY COUNCIL WHEN THE SUBSIDIES AND ECONOMICS ARE FULLY 
WORKED OUT. 

Phase 1 

Rental 

Controlled Rental (Federal and Provincial Programs) 



Low 

Mid 

High 


Totals 

Families 

10 

15 

5 

30 


Couples 

5 

15 


20 


Singles 

115 

30 

10 

155 


Sub Total 

130 

60 

15 


205 units 

Senior Citizens 

Rental 

(Federal 

and Provincial 

Programs) 

Elderly- 

50 

55 

10 

115 



Sub Total 
Total Rental 


180 


115 


25 


115 units 
320 units 


Ownership 

Cooperative and Controlled Resale Condominium (Reg\ilated- Market) 


Elderly 
Sub Total 


10 


135 


95 



Low 

Mid 

High 

Totals 

Families 

10 

130 

60 

200 

Couple s 


5 

25 

30 

Singles 



10 

10 


240 units 


Market Condominium (Free Market) 

Families - - 

Couples - - 
Singles 

Elderly - - 


Sub Total 
Total Ownership 


10 


Total Rental and Ownership 
S\immary 


135 


35 
125 
10 
20 

190 

285 


35 
125 
10 
20 


190 units 
430 units 
750 units 



Low 

Mid 

High 


Families 

20 

145 

100 

265 

Couples 

5 

20 

150 

175 

Singles 

115 

30 

30 

175 

Elderly 

50 

55 

30 

135 

Total 

190 

250 

310 



Totals 


750 units 


Cent ' d 


Department Report, September 6, 1974 
Clause #2 continued: 


248 

(BUILDING - 11) 


Comments 

The recommended mix can be fitted into the design concept 
prepared by Thompson, Berwick, Pratt +. Tenures will not be mixed 
within a single enclave. 

The implications for Phase 2 and the total of City owned 
land. Area 6 would be as follows: 

1. Income and Household Mix 


(a) Anticipated Phase 2 



Low 

Mid 

High 

Totals 

Families 

25 

75 

10 

110 

Couples 

5 

50 

145 

200 

Singles 

235 

90 

25 

350 

Elderly 

45 

35 

10 

90 

Total 

310 

250 

190 

750 

(b) Anticipated 

Total Area 

6 




Low 

Mid 

High 

Totals 

Families 

45 

220 

110 

375 

Couples 

10 

70 

295 

375 

Singles 

350 

120 

55 

525 

Elderly 

95 

90 

40 

225 

Total 

500 

500 

500 

1,500 


2. Tenure and Household Mix 


(a) Anticipated 

Phase 2 





Rental 

Ownership 

Totals 



Regulated 

Free 




Market 

Market 


Families 

30 

75 

5 

no 

Couples 

40 

45 

115 

200 

Singles 

340 

5 

5 

350 

Elderly 

80 


lo 

90 

Total 

490 

125 

135 

750 

(b) Anticipated 

Total Area 6 




Rental 

Ownership 

Totals 



Regulated 

Free 




Market 

Market 


Families 

60 

275 

40 

375 

Couples 

60 

75 

240 

375 

Singles 

495 

15 

15 

525 

Elderly 

195 


30 

225 

Total 

810 

365 

325 

1,500 


FOR COUNCIL ACTION SEE PAGE(S) .Z£^. 


STANDING COMMITTEE OF COUNCIL 
ON 

SOCIAL SERVICES 


August 29, 1974 

A meeting of the Standing Committee of Council on Social Services 
was held on Thursday, August 29, 1974, at 1:30 p.m. in the No. 1 
Committee Room, Third Floor, City Hall. 

PRESENT: Alderman Hardwick 
Alderman Gibson 

ABSENT: Alderman Rankin, Chairman 

Alderman Marzari 

In the absence of the Chairman it was agreed that Alderman 
Hardwick would chair the meeting. 

There being no quorum, the following report is submitted for 
the CONSIDERATION of Council. 


CONSIDERATION : 

1. Red Door Rental Aid - 

Complaint on Commercial Rental Agencies 

The Committee had before it for consideration the attached letters, 
from Red Door, dated August 21, 1974, and August 29, 1974. A represent- 
ative of the Red Door reminded the Committee that Council passed a 
By-law on August 13, 1974, prohibiting commercial rental agencies from 
collecting any fee in excess of five dollars prior to finding suitable 
accommodation for its clients, and that investigation by Red Door 
Rental Aid shows that none of the major rental agencies intend to comply 
with this By-law. 

He said one private citizen filed a complaint with the prosecutor 
and a charge of violating the By-law has been laid against Rentex and 
a trial date of October 24, 1974 has been set. 

Mr. D. A. Matheson, Acting Director of Permits and Licenses, 
advised that the By-law should be enforced, in this manner, by private 
citizens filing affidavits with the prosecutor. 

The Red Door spokesman requested that the City staff should enforce 
this By-law. 

The Committee replied the City may pass By-laws but is not respor^:- 
ible for enforcing them; that enforcement and the laying of charges is 
the responsibility of the prosecutor. The City itself cannot lay 
charges without having a signed citizen's complaint for each agency. 
Mr. Hansen was told Red Door Rental Aid could supply this material for 
Council . 

Following discussion, it was 

RESOLVED , 

THAT the submission of Red Door Rental Aid be received and 
that Red Door Rental Aid be asked to appear at the next meeting 
of the Social Services Committee with affidavits or suitable 
evidence that the Rental Agency By-law is being ignored. 


2. Downtown Eastside Residents Association - 

Complaint of Health By-law Infraction at 322 Jackson Avenue 

The Committee had before it for consideration the attached letter 
dated July 25, 1974, from D.E.R.A. which complains of cockroaches and 
bed-bugs found in a room at the above address. 

A representative of the building owner appeared before the 
Committee and presented the attached City of Vancouver Health Inspector's 
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report, and stated the owner was prepared to abide by the requirements 
of the report. 

Following discussion, it was 

RESOLVED, 

THAT the submissions of D.E.R.A. and the representative 
of the owner of the building at 322 Jackson Avenue be 
received . 


3. Downtown Eastside Residents Association - 

Complaint of Rent Increase at the Columbia Hotel 303 Columbia Street 

The Committee had before it for consideration the attached report 
dated August 1, 1974, complaining of a rent increase of 23.5% for a 
room at the Columbia Hotel. 

The Acting Chairman told the representative of D.E.R.A. that the 
association should submit further information on this matter, i.e. 
whether or not the tenant, Mr. Harris, has been reimbursed the amount 
of the rent increase in excess of 8%. 

Following discussion, it was 

RESOLVED , 

THAT the Committee authorize the Chairman of the Committee 
to write to the owner of the Columbia Hotel, 303 Columbia 
Street, explaining the Interim Rent Stabilization Act, and 
requesting the owner to comply with it. 


4. Royal Rooms, 2 37 Main Street - 
Rent Increase 

Appearing before the Committee were the operator of the rooming 
house, Kwok Tong Quon, with his interpreter, a Miss Lowe, and the 
owner of the building, Dong Sai Hong, with his interpreter, his daughter.] 
Miss Lowe told the Committee that Mr. Quon has leased the building from 
Mr. Hong since March, 1967. She gave statistics showing the amount 
the lease increased by reasonable amounts periodically, and that the 
most recent lease, at $575 a month, expired July 1, 1974, and that the 
owner is now demanding $990 a month. 

She pointed out Mr. Quon can only increase his rent to the tenants 
by 8% and he is unable to pay the higher lease. She asked that the 
owner should accept the mandatory 8% increase in the lease and that 
the $990 paid for the lease for the month of August should also apply 
to a portion of the next month. 

Mr. Hong's daughter replied her father has been faced with 
considerable expense in recent months and recently took out a bank 
loan of over $18,000 to pay for the installation of a sprinkler system 
for the building. 

The Committee pointed out that $18,000 amortized over ten years 
works out to approximately $150 per month, and that this would be a 
reasonable increase in a monthly lease. The Committee also pointed out 
that as Mr. Quon can only increase the rent of the 5 4 rooms by 8% 
he is unable to pay the lease of almost double its previous amount 
and still make a living for himself. Mr. Hong maintained that if 
Mr. Quon cannot pay the new lease that he should retire in favour of a 
lessee who could then increase the rents now averaging $35 to $40 
a month to $60 a month. 

He was told by the Committee rents could not be increased more 
than 8%. 
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Following discussion, it was 
RESOLVED , 

THAT the submissions of the two parties be received, 
and that Mr. Kwok Tong Quon be asked to submit a list 
of the rental rates for the 54 rooms at the next meeting 
of the Committee, and that this matter be discussed 
further at that time. 


5 . Leisure Link - Request for a Grant 

The Committee had before it for consideration the attached 
submission dated July 1, 1974, from Leisure Link and the attached report 
dated August 7, 1974, from West End Services Centre. 

Representatives of Leisure Link explained the program briefly 
to the Committee stating that it has received good response and that 
over 200 residents have signed up for this service. A spokesman for 
Leisure Link indicated the Provincial Government has said it will grant 
$1,500 towards the program and stated it would provide more funds if 
the Park Board contributes to the program. 

The Committee suggested the program is a Park Board type service, 
and that the proposed budget of $36,000 is rather high. 

Following discussion, it was 

RESOLVED , 

THAT the submission of Leisure Link and the report of the 
West End Services Centre be received and referred to the 
Director of Social Planning for report to the Committee as 
soon as possible. 


6. West Broadway Citizens Committee - 

Conversion of a Building at 2366 York Avenue 

The Committee had before it for consideration the attached letter 
dated August 26, 1974, from West Broadway Citizens Committee on behalf 
of tenants of three suites at 2366 York Avenue who have been given 
notice to vacate by August 31, 1974. A representative of West Broadway 
Citizens Committee told the Standing Committee the tenants brought the 
matter of eviction before the Small Claims Court and the judge ruled 
in favour of the owner Mr. Longpre. (Attached is a copy of the court 
judgement.) The spokesman said the tenants are planning an appeal of 
the judgement and asked that the City pay the court costs for this appea 
on behalf of the tenants. Building owner Mr. Warren Longpre told the 
Committee he did not state in his notice of eviction he was definitely 
going to operate the building strictly as an apartment hotel. 

He was told by the Committee that residential zoned areas are not 
commercial areas. He was told that if he operates a business not 
permitted in an KM 3 zone, and the City receives a complaint of this, 
that the owner would be asked to appear before Council to explain his 
action . 

Following discussion, it was 
RESOLVED, 

THAT the submission of the West Broadway Citizens Committee and 
Mr. Longpre be received, and that the Acting Chairman speak to 
Alderman Rankin, Chairman of the Committee, to determine any 
further action the Committee may take on this matter. 


The meeting adjourned at approximately 2:40 p.m. 

* * * * FOPv COUNGL AaiON SEE PAGE(S) .2./.^™™. 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 

August 29, 1974 


A meeting of the Standing Committee of Council on Finance 
and Administration was held in the #2 Committee Room, Third 
Floor, City Hall on Thursday, August 29, 1974 at 1:30 p.m. 

PRESENT : Alderman Bowers, Chairman 

Aldermen Volrich and Linnell 

ABSENT : Alderman Harcourt 

COMMITTEE 

CLERK: Grace Barden 


RECOMMENDATIONS : 

1. Aldermanic Indemnities 

The Committee reviewed a report prepared by the Executive 
Assistant to the Mayor, outlining a brief survey of eight of 
Canada's larger cities with respect to Aldermanic Indemnity. 

The average per capita cost for Aldermanic Indemnity for 
the eight cities is 42. 8<?.. If City Council were to approve 
an Aldermanic Indemnity equal to one-half of the Mayor's salary, 
ie., $13,200, the per capita cost in Vancouver would be 31. 0<:. 
The Committee noted that the City of Vancouver has the lowest 
number of aldermen of comparable cities in the survey and the 
lowest financial load on the public. 

Following further discussion on the increased responsibility 
and time involvement and the need to attract to public office 
persons of high calibre and ability, it was 

RECOMMENDED 

THAT Council recommend to the 1975 Council that 
consideration be given to increasing Aldermanic salaries 
to one-half the Mayor's salary (i.e. $13,200.00), and the 
Deputy Mayor's salary be increased an additional one- 
quarter of the Mayor's salary (i.e. $19,800.00), effective 
January 1, 1975. 

2. Supplementation of Federal Training Grant Honoraria for 
Physicians 


The Committee considered a report of the Medical Health 
Officer dated June 13, 1974 requesting a salary supplement to 
enable City Physicians to take graduate training in public 
health without suffering a loss of income for 9 months. To 
partly offset the lack of income for public health trainees the 
Federal Government, through Training Grants^ pays tuition and a 
$300 per month stipend. The Provincial Health Department for 
over 20 years has found it necessary to hire physicians without 
this training and after one year's service they send their physicians 
to the University of Toronto and the Province supplements the 
Federal grant by an amount which would make up the full salary of 
a junior physician. For this reason the City Health Department 
is experiencing difficulty in recruiting and retaining physicians, 
as they are faced with loss of salary for 9 months if they wish 
to take the public health training course. 
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Clause 2 

Supplementation of Federal Training Grant 
Honoraria for Physicians Cont'd 

The Medical Health Officer reports that Vancouver experiences 
a wide range of public health problems quite different from those 
in other parts of the Province and the public health training 
course is vital to physicians working for the City Health Depart- 
ment. Three options for salary supplementation were outlined as 
follows : 

" (a) to match the Provincial Government's arrangement, a monthly supplement of 
$1367 for 9 months (1973 rates) would be required to supplement the $300 
per month Federal Grant (total $1667 per month); 

(b) to bring a medical salary to step I of the City's MHO I scale would require 
$1662.00 per month (+ $300 = $1962.00 total per month); 

(c) to match hospital medical residents, salaries would require $705 per 
month (+ $300 = $1005). " 

The Medical Health Officer strongly recommended the salary 
supplementation to an amount of $1,667.00 for 9 months to match 
the Provincial Health Branch. 

The Committee expressed concern that approval of such 
a salary supplementation would set a precedent. 

The Committee , 
RECOMMENDED 

THAT no action be taken on this request and a report be 
prepared requesting the Federal Government and the Provincial 
Government to increase the stipend for public health trainees 
indicating the City's willingness to grant leave of absence 
without pay. 

Alderman Massey joined the meeting at this point. 

3. Third Floor Renovations 

City Council on July 23, 1974 considered a report of the 
Director of Permits & Licenses concerning improvements to the 
Third Floor of City Hall which presented a series of proposals 
by Hopping, Kovach, Grinnell Design Consultants Ltd. After 
considering each proposal Council approved; (a) Main Hall 
Circulation Area - $38,537.00 and (g) One New Handicapped Wash- 
room Facility - $4,000.00. With respect to Item (e) City Clerk 
Furnishings, the Council moved that the basic standard of furniture 
as is provided in other departments of the Civic service, be 
approved for the City Clerk's Office. 

The Council referred the following items to the Finance 
and Administration Committee for consideration and report: 
These were dealt with as follows: 

(b) Council Chambers : 

Considerable discussion took place on renovations to the 
Council Chambers and it was felt that some of the less essential 
items such as the tapestry could be deleted at present and added 
in the future. It was agreed that the public seating was very 
uncomfortable and should be revamped. 

The Committee, 
RECOMMENDED, 

THAT renovations to the Council Chambers be approved as 
follows : 

Door frame from Crush Hall 

(rebuild & finish) $ 1,200.00 

Make good existing panelling (allow) 800.00 

Cont'd 
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Third Floor Renovations Cont'd 
Furniture : 

Refinish chambers furniture - allow ) 
Replace lower gallery seating - allow) 


$ 14,200.00 


New Public seating 48 @ $125. each $ 6000.00 

New upholstery for 

existing 16 @ $ 75. each 1200.00 

New upholstery for 20 @ $ 50. each 1000.00 
Contingency for equipment 

and cabinetry 5000.00 

Additional press chairs 8 @ $125.00 1000. 00 


$14,200. 00 


Electrical : 

Miscellaneous details - allow 1,200.00 
Contingency - allow 2,500.00 


$ 19,900.00 


Carpet : 

The ^o"V".ittee r'.iscnssed new carpeting for the Council 
Chambers, and it was 

RECOMMENDED 

THAT new carpeting of the Council Chambers be eliminated. 

Alderman Bowers wished to be recorded as voting in the negative. 

It was, 
RECOMMENDED 

THAT the Consultants be requested to prepare a plan and 
cost estimates outlining alternate seating arrangements 
for the Mayor and Aldermen to improve visibility of the 
public . 

Alderman Bowers wished to be recorded as voting in the negative. 

(c) Aldermen's Corridor, Offices and Lounge : 

Following discussion the Committee 
RECOMMENDED 

(i) THAT the Aldermen's lounge be constructed in the south 
wing and four new aldermanic offices be constructed in 
the east wing of the third floor, and carpets be pro- 
vided in the corridors throughout the Aldermanic area, 

(ii) THAT a report giving costs be prepared on air-condition- 
ing and double-glazing the windows in the four new 
Aldermanic offices and air conditioning the Aldermanic 
Office on the Southeast corner. 


(d) Committee Rooms No. 1 and No. 2 : 

Following discussion the Committee 
RECOMMENDED 

(i) THAT Committee Rooms No. 1 and No. 2 be renovated with 

deletions outlined in Mr. Skrimshire's letter of August 29, 
1974, except that tackboards not be reduced and a chalk- 
board be provided and, 

(ii) eliminate refinishing of the table in Committee Room No.l. 


Cont'd 
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Third Floor Renovations Cont ' d 


(f) General Contingency : 
RECOMMENDED 

THAT the reduced estimate for general contingency in the 
amount of $17,500 be approved. 

4. Consideration of Real Property Taxation Legislation by 
the Select Standing Committee on Municipal Matters of 
the Provincial Legislature 

The City Council, on August 27, 1974, considered a letter 
from Alderman Volrich, as the City's representative on the Union 
of British Columbia Municipalities, which gave general comments, 
present restrictions, the effects and future policies on the 
matter of New Provincial Legislation on Assessments and Taxation. 
Following discussion, the City Council approved the following 
recommendation : 

"The City of Vancouver file a brief directly with 
the Special Committee of the Legislature and that 
the brief be prepared by the Director of Finance 
in consultation with the Board of Administration 
and the Finance Committee." 

The Committee was advised that the Chairman of the Select 
Committee is Mr. Carl Liden, M.L.A. He has asked that all interested 
parties present their views to the Committee, if possible by means 
of a written brief submitted by Friday, August 23rd, 1974. The Select 
Committee will study and review all briefs after which they will 
hold a series of public hearings in September. They will provide 
those persons who have submitted briefs with an opportunity to 
speak to and answer questions on their submissions. 

The Committee noted that the Mayor advised the Council he has 
written to the Chairman of the Legislature's Special Committee 
requesting the Committee to receive and consider the City's brief 
in September, which will be beyond the deadline for receiving 
briefs . 

The Director of Finance submitted a report and brief dated 
August 26, 1974 together with notes re Brief on Real Property 
Taxation dated August 29, 1974, for consideration of the Committee 
to be submitted by Council to the Select Standing Committee. The 
Committee discussed the report and brief at length and suggested 
several changes. 

It was, 
RECOMMENDED 

THAT the Director of Finance prepare a report incorporating 
the changes suggested and the report be submitted to the 
Select Standing Committee with a covering letter stating 
the report is contingent on Council approval but was for- 
warded ahead because of time limitations. 

INFORMATION 

5. Development Permit Application Process 

City Council on July 9, 1974 referred the following clause 
of a letter from the Mayor to the Standing Committee of Council 
on Finance and Administration: 


" 3 . Development Permit Application Process 

The Development Permit Application process has been 
the subject of continuing concern to both Council and 
the public. I RECOMMEND the Finance and Administration 
Committee carry out a full Sv.ale and complete review 
of the procedure involved. This review should entail 
public discussion on the subject with a view to bringing 
some - ompr ehens ive recommendations f«r improvements to 
Council for approval by October 1st, 1974." 


JUL 7 1970 

Regular Council, July 7, 1970 12 

COMMUNICATIONS OR PETITIONS (cont'd ) 

Stanley and New Fountain Hotels (cont'd) 

MOVED by Aid. Phillips, 

THAT the Council endorse the principle of purchasing the New 
Fountain and Stanley Hotels, 

(Notice) 

Notice was called and recognized by the Chair, 


COMMITTEE OF THE WHOLE 

MOVED by Aid, Wilson, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid, Wilson, 
SECONDED by Aid, Adams, 

THAT the report of the Committee of the Whole be adopted, 

- CARRIED 

MOTIONS 

Leave of Absence: 
Alderman Sweeney 

MOVED by Aid. Adams, 
SECONDED by Aid. Wilson, 

THAT leave of absence from the meetings of Council and 
Committees on Thursday, July 9th, 1970, be approved for Alderman 
Sweeney as per his request. 

- CARRIED 

Adjournment 

MOVED by Aid, Bird, 
SECONDED by Aid, Wilson, 

THAT the Council adjourn to reconvene on Thursday, July 9, 1970, 
at 9:30 a,m,, in the Council Chamber, to continue with the regular 
Council business, 

- CARRIED 


The Council adjourned at approximately 5:45 p,m. 


*** 


The foregoing are the Minutes of the Regular Council meeting, dated 
July 7, 1970, and the reports referred to are those on Page (s) . .T. I 
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Clause 5 

Development Permit Application Process, Cont'd 


Alderman Bowers presented a report dated August 29, 1974 
giving a summary of public responses received to his invitation 
to comment on the Development Permit Application Process, and a 
list of suggested improvements. 


Alderman Bowers recommended the following: 


(a) The City Manager be asked to appoint a small committee 
to consider the responses from the public, and suggested 
improvements and discuss them with staff, 

(b) That the committee prepare proposals for changes in the 
processing of permits and present them to a special meeting 
of the Finance Committee held on the evening of Thursday, 
October 3, 1974, 


The Committee noted that Alderman Bowers' questionnaire 
included the following question: 

"Was the staff involved courteous, helpful and accessible?" 


Most of the responses praised the work and attitude of the 
staff, often emphatically, and some letter writers were equally 
enthusiastic. The Committee felt that staff can be proud of the 
high esteem in which they are held. 

It was 
RESOLVED 

(i) THAT the Vancouver Municipal and Regional Employees 

Union be requested to publish some responses in their 
union paper so that staff may be informed of the 
public's favourable reaction to the above question. 


(ii) THAT the City Manager be asked 
committee to consider the list 
and responses from the public, 
staff. 


to appoint a small 

of suggested improvements 

and discuss them with 


(iii) THAT the committee prepare proposals for changes in the 
processing of development permits and present them to 
a special meeting of the Finance Committee to be held 
on the evening of Thursday, October 3, 1974, 


6. Resolution for Submission to the U,B,C,M, Annual Convention 

A member of the Planning Department was present and advised 
that a report on this matter will be submitted shortly. 


The Committee adjourned at approximately 3:30 p,m. 


FG;1 COUi-iCiL ACTION SEE ^k<^l[%\^..L^„ — 



REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON WATERFRONT AND ENVIRONMENT 

August 29, 1974 


A meeting of the Standing Committee of Council on Waterfront and Environ- 
ment was held on Thursday, August 29, 1974, in the No.l Committee Room, 
third floor. City Hall, at approximately 3:30 p.m. 


PRESENT : Alderman Linnell (Chairman) 

Alderman Gibson 
Alderman Massey 
Commissioner DiilVIoulin 


ABSENT : Alderman Pendakur 

CLERK : M. Cross 


-The Minutes of the Meetings of August Sth and 15th 1974 were adopted. 

ilNFORMATION AND RECOMMENDATION 

'1 . Waterfront Planning Study 

A. Minutes of Meeting - August 15th 1974 

; The Committee had for consideration the Minutes of discussions 

' held at the meeting of August 15, 1974, with respect to the 

Waterfront Planning Study. These Minutes were not forwarded 
to Council but deferred for further clarification by the 
■ Director of Planning and the Project Manager. The extract 

I from the Minutes of August 15, 1974, are attached. 

After discussion, the Committee 

RESOLVED 

THAT the submissions of the Vancouver City Planning 
Commission and of the Project Manager, Waterfront Planning 
Study, be received. 


RECOMVIENDED 

(a) THAT Council adopt as the basis for waterfront planning 
the 23 general recommendations contained in the Concept 
Plan Stage 3 except as amended below. (A copy of the 
Concept Plan Stage 3 is on file in the City Clerk's Office) 

(b) THAT Council adopt the view protection and public areas 
map contained in the Concept Plan as a guideline for 
development . 

(c) THAT the 17 zoning areas listed on the back page of the 
Concept Plan be reduced in number to 6 as follows: 


- Zones 1, 2 and 3 be made Zone #1 

- Zones 4, 5 and 6 be made Zone #2 

- Zones 7, S and 9 be made Zone #3 

- Zones 10, 11, 12 and 13 be made Zone #4 

- Zones 14, 15 and l6 be made Zone #5 

- Zone 17 be made Zone #6 


cont'd 


258 


Standing Committee on Waterfront & Environment 
August 29, 1974 


Clause No.l continued 


(c) continued 

FURTHER THAT the Director of Planning be requested to 
submit revised wording appropriate to this reduction. 

(d) THAT Council give approval in principle to the following 
regional concerns and so advise the G.V.R.D.: 

" The future development or redevelopment of the 
area of Burrard Inlet Foreshore between Cardero Street 
and Main Street should: 

(i) provide in the area the following key links in the 
regional transportation system 

- berthing for ocean passenger liners 

- station facilities for trans-continental and 
commuter passenger rail services 

- terminal facilities for trans-inlet passenger 
ferries 

- station facilities for light rapid transit 
either in area or not more than 500 feet from 
southern boundary of the area 

- inter-city bus terminal facilities 

- an integrated transportation terminal complex 
to allow for easy, convenient and interesting 
transfer of passengers between the following 
services : 

ferries 
ocean liners 
passenger rail 
commuter rail 
light rapid transit 

commuter and inter-city bus services 
taxi facilities 

(connections between the commuter rail, 
light rapid transit and ferry links 
are particularly critical) 

(ii) project design to discourage dependence on the 
automobile for both internal and external 
circulation 

(iii) provide for the enhancement of recreational and 
scenic values in the area including: 

- the protection of views 

- the provision of public areas 

- the maintenance of the foreshore area from 
extensive filling 

- the limitation of building sites 

all of which are generally shown on the recommended 
plan, Public Information Report #3, June 1974 

(iv) recuperating unintensively used industrial areas 
of the foreshore as per the Recommended Plan, but 
subject to resolution with the National Harbours 
Board and the Port of Vancouver authority as to 
the westerly end of the Centennial Pier complex 
and with the Canadian Pacific Railway as to the 
need for the railway yards space between Cardero 
and Main Streets 


cont'd . . . 
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Clause No.l continued 


(d) (v) the establishment of a 'ceiling' on the total 

amount of new employment potential to be created 
in this area in keeping with the regional policy 
of decentralization of offices from Downtown 
Vancouver and the establishment of regional town 
centres elsewhere 

(vi) the provision of a balance between resident and 
workers in order to support the regional concept 
of living close to work 

(vii) the preservation of the historic waterfront at the 
foot of Abbott north of Gastown (see report 1 & 2) 
as a regional conservacy. " 

(e) THAT the Director of Planning report through the Standing 
Committee of Council on Waterfront and Environment on 
implementation recommendations, including zoning bylaw 
changes needed to implement the waterfront plan, and to 
ensure compliance with regional concerns; and that at 
this time the G.V.R.D. be requested to proceed with third 
reading of the amendment to the G.V.R.D. plan. 

B. Economic Analysis 

The Committee considered a memorandum dated August 23, 1974, 
from Mr. H. Creighton, Supervisor, Financial Analysis Branch, 
presenting results of a cost-benefit analysis for each of the 
options being considered in the Waterfront Planning Study. 

Mr. P. Leckie, Director of Finance, advised that no provision 
had been made in the study for park acquisition costs and no 
funds were provided for in the 1976 - 1980 Five Year Plan for 
servicing or park acquisition and development. It was suggested 
that perhaps in the rezoning, provision should be made for 
dedication of parks. 

RESOLVED 

THAT the memorandim dated August 23, 1974, from the 
Supervisor, Financial Analysis Branch, be received. 


RECOMMENDATION 

2. Noise Bylaw - Complaint re Buses 

A petition dated August 26, 1974, from approximately 65 residents 
of Osier Street between 71st and 72nd Avenues had been distributed 
to the Committee. Residents of the area appeared before the 
Committee and outlined their complaints with respect to the noise 
generated by the B.C. Hydro buses which have been re-routed on 
Osier Street due to construction for the Hudson Street Bridge. 
The complaints revolved around the re-routing of the Richmond 
Express, Granville/Oak Shuttle and Marine Drive from New Westminster 
buses. The residents stated that the first buses go by their homes 
at approximately 5iOO a.m. with the frequency in the afternoon rush 
hour ranging from 19 buses in the 3:00 p.m. to 4:00 p.m. period to 
37 buses in the 5:00 p.m. to 6:00 p.m. period. As well as the 
noise of the buses, diesel fumes etc., residents felt that the 
frequency of the buses was a safety hazard to the children in 
the area. 

Mr. W. H. Curtis, City Engineer, stated that the Noise Bylaw was 
passed in 193^, and was extremely hard to enforce. The proposed 
G.V.R.D. Noise Bylaw will be based on decibel ratings and will be 
easier to enforce. 


cont'd . , 
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Mr. K. Dobell, Assistant City Engineer, Traffic and Transportation, 
advised that the City Council has to approve streets to be used 
for temporary bus routes, based on information obtained from the 
City Engineering Department, as to the suitability of the streets 
to stand up to the additional heavy traffic. He stated that other 
streets in the area would have to be built up if they were to be 
considered as temporary bus routes. The Committee 

RECOMMENDED 

THAT the City Engineer 

(a) request the Greyhound Bus Lines and Pacific Stage Lines 
to use Cambie Street/41st Avenue/Oak Street as the route 
for their buses. 

(b) request B.C. Hydro 

(i) to consider routing for the Richmond Express bus 
to be Hudson Street/71st Avenue/Oak Street 

(ii) to consider using the bus travelling along Marine 
Drive from New Westminster as the Shuttle to 
Granville Street. 

(c) be instructed to institute procedures for interim maintenance 
of the streets to be used as temporary bus routes. 


INFORMATION 

3. Noise Workshops 

A submission on noise workshops from S.P.E.C. was considered by 
the Committee. Ms. H. Westerkamp appeared before the Committee 
to outline their proposal to make people aware of the hazards of 
noise pollution. Letters of support for the noise workshops were 
presented at the meeting. Ms. Westerkamp stated that two people 
were presently working to set up an information centre and preparing 
a noise pamphlet for distribution to the general public. 

The Committee felt that S.P.E.C. should be contacting the G.V.R.D. 
with respect to their workshops as the G.V.R.D. will be administer- 
ing the Noise Bylaw. It was suggested that if the G.V.R.D. did not 
wish to undertake the noise workshops, S.P.E.C. could come back to 
the Committee with further clarifying information as to present 
funding, how long the project is to run, etc., and their proposal 
could be re— considered. 

RESOLVED 

THAT the submission of S.P.E.C. re noise workshops be received. 


4. Progress Report - North Arm of the Fraser River 

Due to lack of time the Committee agreed to defer consideration of 
the report of the Director of Planning dated August 23, 1974, to 
the next meeting. 


The meeting adjourned at approximately 5s30 p.m. 

FOR COONCiL ACTION SEE PA6E(S) ../2^/„^/ 
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PART REPORT TO COUNCIL 


STANDING COmiTTEE OF COUNCIL 
ON 

SOCIAL SERVICES 


September 5, 1974 


A meeting of the Standing Committee of Council on Social Services 
was held in the No. 1 Committee Room, Third Floor, City Hall, on 
Thursday, September 5, 1974, at 1:00 p.m. 


RECOMMENDATION : 

1. Native Information Centre, 584 Nelson Street, - Consideration 
of Grant Request and Location 

The Committee on July 25, 1974, recommended a grant of $3,854 
be made to the Centre to cover operating costs to the end of this year. 
Council on August 13, 1974, referred the matter back to the Committee 
for further consideration on funding and location details. (See 
attached Council and Committee action.) 

There was considerable discussion on this item and the Committee 
pointed out its original concern was that the Centre was poorly managed. 
Upon learning management had been considerably improved the Committee 
had recommended a grant. 

A spokesman for the Police Department stated the Centre is badly 
needed, but that there has been an increase in the use of "speed" in 
the area. 

A representative of the Downtown Eastside Residents Association 
told the Committee a police officer informed him drug users are 
currently being moved from the Granville/Nelson area back to the East 
Hastings area. A spokesman for Native Information Centre reminded the 
Committee the Centre was originally located on Hastings but moved to 
Nelson Street when Indians began frequenting that area. He added a 
similar Native Information Centre may again be required on East Hastings 
Street . 

Mrs. R.W. Cantryn, Executive Director, Vancouver Indian Society, 
was asked by the Chairman where the best location would be for the 
Native Information Centre. 

She replied that when N.I.C. opened on Hastings Street it provided i 
needed service to people in the Skid Road area. She stated native 
persons continue to frequent East Hastings Street and there continues to 
be a need for a N.I.C. type service on East Hastings. She conceded 
that there is a large number of Indians currently frequenting the 
Nelson Place and Royal Hotels on Granville Street, and that they also 
frequent 'The Garage', a cabaret in the Granville/Nelson area. 

During discussion the Committee concluded the Native Information 
Centre could be asked to move, but this would not mean native people 
would move from the Granville/Nelson area. 

The Chairman, referring to the attached letter dated August 27, 197 
from N.I.C, read excerpts from page 2 which quote the Committee and 
the Police Department as favouring the Nelson Street location for N.I.C. 

A spokesman for Native Information Centre agreed, and added the 
Centre is on Nelson Street because that is where native persons 
congregate. Another representative of N.I.C. stated the Centre moved 
from East Hastings to Nelson specifically because young Indian persons 
were moving to that area. 


PRESENT : 


Alderman Rankin, Chairman 
Alderman Gibson 
Alderman Marzari 


ABSENT: 


Alderman Hardwick 


CLERK: 


H. Dickson 


Cent 
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A spokesman for the Police Department said there is not a 
problem of minors being served liquor in hotels in the Granville/Nelsor 
area and that The Garage Cabaret, which becomes popular when the hotels 
close, is very well operated. 

The Committee concluded by unanimously agreeing that moving the 
Native Information Centre from its present location at 584 Nelson Stree 
will not mean native persons will move from the area and that the best 
policy is to take the service to the people. 

It was, 

RECOMMENDED , 

THAT City Council grant $3,854 to Native Information Centre 
to cover operating costs to the end of 1974, and that the 
operation be re-examined at the end of this year. 


FOR COU?KiL ACTION SEE mi[%y2/..P^'J^-^ 


* * * * 
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CITY OF VANCOUVER 
SPECIAL COUNCIL MEETING 

A Special meeting of the Council of the City of Vancouver 
was held on Tuesday, September 24, 1974, in the No. 1 Committee 
Room at approximately 1:30 p.m. 

PRESENT: Deputy Mayor Alderman Massey 

Mayor Phillips (arrived at approximately 

2:00 p.m.) 

Aldermen Bowers, Gibson, Harcourt, Hardwick, 
Linnell, Marzari, Rankin and Volrich 

ABSENT : Alderman Pendakur 

CLERK TO THE COUNCIL : Mrs. M. Clark 

COMMITTEE OF THE WHOLE 

MOVED by Gibson, 
SECONDED by Aid. Marzari, 

THAT the Council resolve itself into Committee of the Whole, 
Deputy Mayor Massey in the Chair. 

- CARRIED UNANIMOUSLY 

Proposed Capital Expenditure 
Program - 1976 - 1980 - Park 
Board Submissions 

City Council at its meeting on September 10, 1974, passed the 
following motion: 

"THAT City Council agree with the major categories as 
outlined in the Park Board memorandum dated September 10, 
1974, with regard to the 1976-1980 Five Year Plan 
Allocations; and 

FURTHER THAT the Park Board be requested to report back 
to the Council within two weeks with their priorities 
within those categories." 

Representatives of the Park Board were present at this meeting 
to present the following revised priorities within the four major 
categories approved by City Council at its meeting September 10th: 

1. Park Acquisitions : $ 7,073,000 
To include : 

Downtown Mini-Parks, Point Grey Road 
Waterfront, Jericho Defence Lands 
Reimbursement of Purchase, Fraser 
River Waterfront, Long Range Priority 
Purchase Plan, Miscellaneous Sites. 

2. Development and Improvement of Parks : $13,916,000 

A. Development of New Parks to include: 

- Jericho Defence Lands, Stanley Park 
Entrance, Fraserview Major Park and 
Golf, Downtown Mini-parks, Champlain 
Heights - Area E & F, False Creek - 
Area 6, Miscellaneous community and 
neighbourhood parks. 

B. Redevelopment and Renovation of Existing 
Parks to include: 

- Fieldhouses, Playing Fields, Tennis 
Courts, Lacrosse Boxes, Playgrounds, 
Restrooms, Beach Service Buildings, 
Zoo Structures, Beach Improvements, 
Service Yards, Running Tracks, etc. 


cont'd. 
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Proposed Capital Expenditure 
Program - 1976 - 1980 - Park 
Board submissions (cont'd) 


3. Community Recreation Facilities : $ 9,800,000 

To include : 

- A new community centre for West Point 
Grey 

- Extension and improvements to Marpole- 
Oakridge Community Centre, Percy Norman 
Pool, other old community centres, ice 
rinks and indoor pools 

- A new community ice rink for Champlain 
Heights and one other location to be 
considered 

- Lighted all-weather playing fields 

- Replacement and renovations of restaurant 
and refreshment outlets. 


4. Swimming Pools - Indoor and Outdoor : $ 6,900,000 

To include : 

- A new indoor pool at Churchill, Point 
Grey or Magee High School and one other 
location to be considered 

- A new large outdoor pool at John 
Hendry Park 

- Major renovations to Kitsilano 

Waterfront 

TOTAL $37,689,000 


Less anticipated 
Provincial Govern- 
ment Grant: 2,000,000 

$35,689,000 


The Park Board representatives informed Council there was a 
meeting scheduled later that day with representatives of the 
School Board after which a more specific location for the indoor 
pool at one of the high schools could be indicated. 

MOVED by Aid. Bowers, 

THAT the priorities within the four categories presented by 

the Park Board for inclusion in the Proposed Capital Expenditure 

Program - 1976 - 1980, be approved; and 

FURTHER THAT the $2,000,000 in anticipated Provincial 
Government grants be deducted from the four categories in a 
ratio yet to be determined. 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Linnell, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Linnell, 
SECONDED by Aid. Harcourt, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


The Special Council adjourned at approximately 2:00 p.m. to 
reconvene in regular session in the Council Chamber. 


* * * * * 


The foregoing are Minutes of the Special Council Meeting 
of September 24, 1974, adopted on October 1, 1974. 
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CITY OF VANCOUVER 

ADJOURNED COUNCIL MEETING 

An adjourned meeting of the Council of the City of Vancouver 
was held on Thursday, July 9, 1970, in the Council Chamber at 
approximately 9:30 A.M. 

PRESENT : His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 
Hardwick, Linnell, Phillips, 
Rankin and Wilson. 

ABSENT : Alderman Sweeney (Leave of Absence) 

CLERK TO THE COUNCIL : D. H. Little 

PRAYER The proceedings in the Council Chamber were opened with 

prayer . 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Broome, 
SECONDED by Aid. Rankin, 

THAT this Council resolve itself into Committee of the Whole, 
His Worship the Mayor in the Chair. 

- CARRIED 

UNFINISHED BUSINESS 

6. Acquisition of Property: South East Sector 
59th Avenue, Doman Street, Asquith Avenue 
and McKinnon Street 


The Board of Administration, under date of June 5, 1970, 
submitted a report with respect to acquisition of Block 6 in the 
South East Sector bounded by 59th Avenue, Doman Street, Asquith 
Avenue and McKinnon Street. The Corporation Counsel was authorized 
by Council in November, 1968 to expropriate and in February, 1969, 
was authorized to apply for a vesting order. 

The owner does not wish to sell outright and prefers to 
effect an exchange of properties on an equitable basis. He is 
prepared to convey the property in exchange for a site of equal 
area in the new subdivision and is agreeable to pay any difference 
in value. 

Further details in respect of Council policy regarding properti 
in the South East Sector are set out in the report. 


On July 7th, the Council received representations on behalf 
of the owner. 

MOVED by Aid. Broome, 

THAT the representations made by the delegation on July 7, 
1970, be received, and no further action be taken on this matter. 

- CARRIED 

7 . Grant: B.C. Highland Dancing Association 

The Council further considered application of the B.C. Highland 
Dancing Association for a grant of $750.00 to help defray expenses 
in connection with games held at Brockton Oval on July 4th. 

A delegation in support of the request was received by the 
Council on July 7th. 


MOVED by Aid. Wilson, 

THAT a grant of $300 be approved. 


- LOST 
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CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 


A regular meeting of the Council of the City of Vancouver 
was held on Tuesday, September 24, 1974, in the Council Chamber 
commencing at approximately 2:00 p.m. 

PRESENT : Mayor Phillips 

Aldermen Bowers, Gibson, Harcourt, Hardwick, 
Linnell, Marzari, Massey, Rankin 
and Volrich 

ABSENT : Alderman Pendakur 

CLERK TO THE COUNCIL : D. H. Little 

PRAYER 

The proceedings in the Council Chamber were opened with 
prayer . 

'IN CAMERA' MEETING 

The City Clerk advised that the 'In Camera' Committee approved 
the items for consideration at the 'In Camera' meeting later this 
day, with the exception of the City Manager's report with respect 
to Architects for Public Safety Building Renovations. It was agreed 
that this report would be considered in open Council. 

ADOPTION OF MINUTES 


MOVED by Aid. Linnell, 
SECONDED by Aid. Gibson, 

THAT the Minutes of the Special Council meeting of September 10, 
1974, and the Minutes of the Regular Council meeting of September 10, 
1974, with the exception of the 'In Camera' portion, be adopted. 


- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 


MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT the Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 


VARIATION OF AGENDA 

Council agreed to vary the agenda to complete the discussion 
on the Proposed Capital Expenditure Program 1976-1980, the topic 
of an earlier Special Meeting of Council this day. 

Proposed Capital Expenditure Program 
1976 - 1980 - Housing 

Council passed the following motion on September 10, 1974: 

"THAT consideration of the amount to be included for Housing 
in the Plan be deferred to the next meeting of Council for 
a comprehensive report back from the Standing Committee on 
Housing and the Director of Finance through the Standing 
Committee on Housing. " 

Council considered a report dated September 24, 1974, submitted 
by Alderman Harcourt, Chairman of the Standing Committee on Housing 
in regard to the City's land bank capacity, housing development 
corporation, and inclusion in the Five Year Plan of funds for housing. 

Council also had before it for consideration a part report of 
the Standing Committee on Housing dated September 24, 1974. 


cont ' d . 
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Proposed Capital Expenditure Program 
1976 - 1980 - Housing (continued) 

MOVED by Aid. Volrich, 

THAT this matter be deferred until after the afternoon recess 
so that all members of Council could have the benefit of an oral 
report from the Director of Finance with respect to the City's 
land banking capabilities. 

- CARRIED UNANIMOUSLY 

MANAGER'S, DEPARTMENT AND OTHER REPORTS 

Park Board - Financial Services 
Division - Staffing Requirements 

The City Manager submitted the following report under date 
of September 20, 1974: 

" The following report has been received from the Superintendent 
of Parks: 

'Accounting and clerical functions have increased in volume and 
for a variety of reasons financial records and reports are in 
arrears at the present time. This situation is the result of: 

1) Increased workload resulting from the growth of the 
Board's operations with the addition of new swimming 
pools, ice rinks and community recreation projects. 
Additional capital expenditures have been approved and 
more recreation facilities will commence operation in 
the next 12 months. Currently, this involves a consi- 
derable amount of staff time accounting for expenditures 
and controlling Capital Funds. As operations commence, 
the volume of payroll expenditures increases as new 
positions are created and filled and as revenues increase 
and operating expenditures arise more responsibility 
revolves upon the accounting staff. 

2) Increased workload resulting from involvement in Federally 
and Provincially funded projects. In this instance, 
accounting documentation addition to regular Park Board 
records are required and prompt attention is essential 

as recovery of large expenditures, both capital and 
revenue, are dependent upon submission of such documents 
to the senior Governments. 

3) Staff resignations and replacements which have severely 
hampered accounting and clerical routines; not only 

by the absence of the incumbents of the positions but 

by the added duties necessarily assumed by those remaining. 

Absenteeism by resignations has equalled approximately 

2 positions (out of 14) throughout 1974. This has further 

been aggravated by vacations which coincide with the 

busiest season of the Park Board year. 

I RECOMMEND establishment of three new positions. The duties 
of these positions will be as follows: 

Position I : 

A) Reconciliation and maintenance of all grants from outside 
Governmental bodies, such as: Community Recreational Facil- 
ities Grant, Staff Hiring Incentive Grant, Special Recreation 
Grant, Elderly Citizens Grants, Winter Capital Project Grant, 
Federal, Provincial cost sharing, L.I. P. Grant, etc. 

B) Preparing detail for monthly statements. 

C) Ongoing assistance in the accounting section in functions such 
as account reconciliation with City, lease and rental billing 
and specified areas of accounts receivable. 


Position II : 

A) Accounts payable duties in both general and income operations. 
An increased workload has resulted from expansion of Board 

operations such that payments to our suppliers has fallen 
behind by almost a month. 

B) Processing warrants, cheques, filing of invoices etc. 

C) Assist in income operators' retail check. 

cont'd. . . . 
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MANAGER'S, DEPARTMENT AND OTHER REPORTS (cont'd) 


Park Board - Financial Services 
Division - Staffing Requirements 
(continued) 


Position III 

A) Relief duties to clerical positions when vacated because of 
sickness, vacation or vacant position. 

B) To assist various sections during peak periods in payroll, 
budget preparation, etc. 


Cost Estimates 


Cost estimates for these new positions are as follows. (The 
Director of Personnel Services has not yet classified these 
positions and therefore, a figure indicative of the expected 
salary range has been used) . 

Oct - Dec 1974 Annually 


3 Positions $6300. $25,200. 

Plus 12*5% fringe benefits 800. 3150. 
TOTAL SALARIES $7100. v ^28,350. 


Cost estimates for furnishings $2500. 
3 desks, 3 chairs, 3 file cabinets, 
3 desk calculators, 1 typewriter 

TOTAL 1974 COST - SALARIES AND 

FURNISHINGS $9600. 


No further funds are required as there are sufficient funds in 
the 1974 Park Board Salaries account. 


This report and the circumstances giving rise to it, have been 
reviewed by the Administrative Analyst and he concurs herein. 

A copy of this report has been made available to the Business 
Manager, Vancouve-- Municipal & Regional Employees Union for his 
information. 


SUMMARY OF RECOMMENDATIONS 
I RECOMMEND that: 

a) 3 accounting and/or clerical positions be established in the 
Financial Services Division, Park Board at an estimated cost 
(including furnishings and equipment) of $9600. in 1974 and 
$28,350. annually for salaries . 

b) funds be provided for 1974 from the 1974 Park Board Budget. 

c) The City Manager approve the classification recommendations 
of the Director of Personnel Services for the 3 positions.' 


The City Manager RECOMMENDS that the recommendations of the 
Superintendent of Parks be adopted. " 


MOVED by Aid. Bowers, 

THAT the recommendation of the City Manager contained in the 
foregoing report be approved. 


- CARRIED UNANIMOUSLY 
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MANAGER'S, DEPARTMENT AND OTHER REPORTS (cont'd) 

A. MANAGER'S GENERAL REPORT 
SEPTEMBER 20, 19 7 4 


Finance Matters 
(September 20, 1974) 

Study Costs: Recreation Services Division 
Board of Parks and Recreation by Social 
Planning Department (Clause 2) 


Commissioner May Brown, representing the Park Board, reported 
to Council on the benefit of the task force. 

MOVED by Aid. Bowers, 

THAT the recommendations of the Director of Social Planning 
and the Superintendent of the Board of Parks and Recreation contained 
in this Clause, be approved. 

- CARRIED UNANIMOUSLY 

Report of Standing Committee * 
on Community Development, 
September 12 , 1974 


Urban Renewal Funds - Strathcona, 
Britannia, Gastown and Chinatown 
(Clause 2) 


The Council considered Clause 2 of the Standing Committee on 
Community Development's report dated September 12, 197 4, concerning 
urban renewal funds for Strathcona, Britannia, Gastown and Chinatown. 

Commissioner May Brown, representing the Park Board, commented 
on the priorities of the Park Board as it affected a proposal of an 
extension to the Strathcona Community Centre. 

Mrs. Lee, a representative of SPOTA, addressed the Council and 
filed a brief dated September 24, 1974, in which it was requested 
that the Strathcona Rehabilitation Committee meet with respect to 
reviewing the Strathcona Project's budget including how uncommitted 
funds will be spent. The Community's priorities were listed in the 
organization's brief. 

The Deputy Director of Planning also addressed the Council and 
gave further details of the subject matter. 

MOVED by Aid. Volrich, 

THAT Council approve a total cost of up to $250,000 for an 
addition to the Strathcona Community Centre on the understanding 
it is funded from urban renewal funds as outlined in the Council 
resolution of August 13, 1974, subject to approval of the School 
Board being obtained with respect to the land required for the 
extension . 

- CARRIED UNANIMOUSLY 

The Council continued its discussion with respect to the 
balance of funds available in the Strathcona Urban Renewal 
Program taking into consideration the recommendations of the 
Community Development Committee. 

MOVED by Aid. Marzari , 

THAT this whole matter of the balance of funds allocated 
for the Strathcona Urban Renewal Program be referred to the 
Strathcona Rehabilitation Committee for report back to Council 
as soon as possible, having in mind the discussions held this 
day with respect to the remaining priorities of the community 
and the estimated costs, including information on funds available 
and committed, and any other relevant information which will 
assist the Council in its deliberations. 


- CARRIED UNANIMOUSLY 
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UNFINISHED BUSINESS 

Council agreed to defer consideration of the following items 
pending the hearing of delegations this evening: 

1. Demolition of Buildings, 601 - 619, 623 - 627 
Howe Street and 832, 840 Dunsmuir Street 

2. Vancouver Society for Early Music 
Grant Request - Appeal. 

3 . Aldermanic Indemnities 

Council on September 10, 1974, when considering a report of 
the Standing Committee on Finance and Administration regarding 
Aldermanic Indemnities, noted a memorandum from the Chairman of 
the Committee proposing an amendment to the Committee's recom- 
mendation. The Council deferred consideration of the matter 
until this meeting of Council. 

After due consideration, it was 

MOVED by Aid. Linnell, 

THAT the recommendation of the Committee as follows, be 
approved : 

"THAT Council recommend to the 1975 Council that consideration 
be given to increasing Aldermanic salaries to one-half the 
Mayor's salary (i.e. $13,200.00), and the Deputy Mayor's 
salary be increased an additional one-quarter of the Mayor's 
salary (i.e. $19,800.00), effective January 1, 1975." 

(amended) 

MOVED by Aid. Bowers in amendment, that the motion by Alderman 
Linnell be amended to read as follows, 

THAT the Director of Legal Services be instructed to bring 
in a By-law, at the first regular Council meeting in 1975, 
increasing Aldermen's indemnities to one-half the Mayor's indemnity 
and increasing the Deputy Mayor's indemnity to an additional one- 
quarter of the Mayor's indemnity. 

- CARRIED 

(Aldermen Hardwick, Linnell, Rankin and Volrich opposed) 

The amendment having carried, the motion as amended and reading 
as follows was put and CARRIED: 

"THAT the Director of Legal Services be instructed to 
bring in a By-law, at the first regular Council meeting 
in 1975, increasing Aldermen's indemnities to one-half 
the Mayor's indemnity and increasing the Deputy Mayor's 
indemnity to an additional one-quarter of the Mayor's 
indemnity" 

(Alderman Rankin opposed) 

(At current rates, this would give Aldermen $1,100 
per month, and the Deputy Mayor an additional $550 
per month in addition to his Aldermanic indemnity) 


The Council recessed at approximately 4:00 p.m. to reconvene 
'In Camera' in the Mayor's Office. 

Council reconvened in open session in the Council Chamber at 
approximately 5:00 p.m. 


VARIATION OF AGENDA 

The Council agenda was again varied to consider the following 
report . 
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Report of Vehicles for 

Hire Board, September 11, 1974 

Council considered the following report of the Vehicles for 
Hire Board dated September 11, 1974, concerning a survey of fare 
increases of the Vancouver Taxi Industry: 

"council on August 27, 1974, when dealing with a report from the 
City Manager on the above noted matter passed the following resolution: 

'THAT the report of The Thome Group Ltd. be received and 
referred to the Vehicles for Hire Board.' 

Submitted for the Board's consideration was a report from The 
Thorne Group Ltd., Management Consultants, dated July, 1974. Mr. D. G. 
Usher of The Thorne Group Ltd. reviewed this report with the Board, 
touching on such high-lights as analysis of revenue, anticipated cost 
increases, return on owner investment, driver remuneration, and 
comparison of taxi fares with other municipalities. (This report is on 
file in the City Clerk's Office.) 

Mr. Dawson, of the Vancouver Taxi Cab Owners Association, advised 
that his organization was satisfied with the recommendations outlined in 
the above noted report, with the exception of the Flag Rate, which he 
requested be eighty-five cents. 

Also submitted for the Board's consideration was a brief from the 
Greater Vancouver Taxi Driver Employees Association dated September 11, 
1974, requesting a meeting with the Traffic Safety Council to make 
proposals which could help ease the general flow of traffic, and 
consequently improve the taxi service in this City. (This report is 
on file in the City Clerk's Office.) 

RECOMMENDED, 

THAT Council approve the taxi fare increases as outlined 
in the Survey Report of the Vancouver Taxi Industry sub- 
mitted by The Thorne Group Ltd., Management Consultants, 
being : 


Flag Rate $ .65 

Initial Mileage .10 (1/6 mile) 

Total Flag & Initial Mileage . .75 (1/6 mile) 

Rate Per Mile .60 

Waiting Time 8.00 (per hour) 


The Board was advised that The Thorne Group Ltd. , Management 
Consultants, would be submitting a further report on the issuance of 
additional taxi licenses and price to be charged for these licenses, 
to this Board, in October of this year. " 

MOVED by Aid. Rankin, 

THAT the recommendation of the Vehicles for Hire Board contained 
in the foregoing report, be approved. 

- CARRIED UNANIMOUSLY 

COMMUNICATIONS OR PETITIONS 

1. Community Recreational 
Facilities Fund 


MOVED by Aid. Hardwick, 

THAT the letter from the Minister of Recreation and Conservation 
dated August 19, 1974, advising that the City's application for a 
grant of $8,950.00 had been approved for a fishing platform and 
public area project on the north bank of the Eraser River, be 
received, and the Council express its appreciation to the Minister. 


- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIONS (cont'd) 

2 . Locarno Beach - 
Sale of Property 

MOVED by Aid. Harcourt, 

THAT the request of the Vancouver Council of Women to appear 
before Council as a delegation regarding the sale of property at 
Locarno Beach, be granted and arrangements be left with the City 
Clerk. 

- CARRIED UNANIMOUSLY 

3. Civic Chaplain - October, 
November, December, 1974 

MOVED by Aid. Hardwick , 

THAT the recommendation of the Mayor that Reverend Kenneth 
Wotherspoon of Canadian Memorial United Church be appointed as 
Civic Chaplain for the months of October, November and December, 
1974, be approved. 

- CARRIED UNANIMOUSLY 

4. Finances for Residential 
Development 


MOVED by Aid. Harcourt, 

THAT the letter from the City of Lethbridge, Alberta, requesting 
Council's support regarding the lack of available finances for 
housing development, be received. 

- CARRIED UNANIMOUSLY 

5 . Illegal Suites Policy 

The Council noted a memorandum from Alderman Volrich dated 
September 10, 1974, with respect to a policy to be followed 
regarding illegal suites. 

MOVED by Aid. Bowers, 

THAT the communication from Alderman Volrich regarding illegal 
suites policy be referred to the Standing Committee on Community 
Development for consideration and report. 

- CARRIED UNANIMOUSLY 

6 . Interim Wage Increase 

Council noted a letter dated September 11, 1974, from the 
Canadian Union of Public Employees, Local 1004 (Vancouver Civic 
Employees Union), requesting an interim wage increase of $50.00 
effective September 1, 1974, for all employees of the City for 
which Local 1004 is the bargaining agent. It was stated that 
the Union's negotiators would be pleased to meet the City's 
bargaining representative at the earliest possible date. 

MOVED by Aid . Bowers , 

THAT the letter be referred to the G.V.R.D. Labour Relations 
Department for response. 

- CARRIED UNANIMOUSLY 

7 . Vancouver Birth Centre 

A letter dated September 20, 1974, was noted from Bonnie 
Nilsen, advising that a group was forming a society and wishing 
to call it the Vancouver Birth Centre. Permission was therefore 
sought of Council to use the name 'Vancouver'. 

MOVED by Aid. Linnell, 

THAT no action be taken to approve the organization's request 
to use the name 'Vancouver'. 

- CARRIED 


(Alderman Marzari opposed) 
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VARIATION OF AGENDA 

The Council varied the agenda to continue its consideration of 
the Proposed Capital Expenditure Program 1976 - 1980. 

(a) Housing 
(continued) 

The Director of Finance explained, by means of a chart, various 
sources of funds and land assembly. 

MOVED by Aid. Harcourt, 

THAT an amount of $5,000,000 be included for Housing in the 
Proposed Five Year Plan. 

- LOST 

(Aldermen Bowers, Hardwick , Linnell, Massey, Volrich and 
Mayor opposed) 

MOVED by Aid. Linnell, 

THAT an amount of $4,200,000 be included for Housing in the 
Proposed Five Year Plan. 

- LOST 

(Aldermen Bowers, Hardwick, Massey, Volrich and Mayor 
opposed) 

A tie vote ensued and therefore the motion of Alderman 
Linnell was declared LOST. 

MOVED by Aid. Volrich, 

THAT an amount of $3,000,000 be included for Housing in the 
Proposed Five Year Plan. 

- CARRIED 

(Alderman Bowers opposed) 

(b) Civic Buildings 

City Council at its meeting on September 10, 1974, when 
considering an amount of $6 35,000 for the Vancouver City Pound 
replacement as an inclusion in the Proposed Five Year Plan, 
deferred the matter to this meeting. 

After due consideration, it was 

MOVED by Aid. Gibson, 

THAT City Council do not appropriate into the 1976 - 1980 
Five Year Plan an amount of $635,000 for the replacement of the 
City Pound, but the Pound replacement be considered as part of 
the 1975 Supplementary Capital Budget, and the City Manager 
report, as soon as possible, to Council on the early construction 
of a new Pound in 1975. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers, 

THAT the Plan, as approved by Council on September 10th and • 
September 24th, 1974, be submitted to the electors on November 20th, 
1974, in accordance with Section 245 of the Vancouver Charter, and 

FURTHER THAT the appropriate officials draft and submit for 
Council approval, the required ballot. 


- CARRIED UNANIMOUSLY 
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MANAGER'S, DEPARTMENT AND OTHER REPORTS (cont'd) 

MANAGER'S GENERAL REPORT 
SEPTEMBER 20, 1974 (cont'd) 

Works & Utility Matters 
(September 20, 1974) 

The Council considered this report which contains six clauses 
identified as follows: 


CI. 1: Tender No. 29-74-13 for the Supply of Mercury 

Vapour Street Lighting Luminaires 
CI. 2: General Classification of Automobiles for 

Civic Use 

01. 3: Water Main Installation - 1975 Capital Budget 
CI. 4: Local Improvements by 'Petition' 
CI. 5: Local Initiatives Program - 1974-1975 
CI. 6: 1000 Block Barclay Street - Tree Relocation for 
Crossing to Y.M.C.A. Addition 


The Council took action as follows: 
Clauses 1-3 

MOVED by Aid. Linnell, 

THAT the recommendations of the City Manager contained in 
Clauses 1 to 3 inclusive, be approved. 

- CARRIED UNANIMOUSLY 

Local Improvements by 'Petition' 
(Clause 4) 

MOVED by Aid. Linnell, 

THAT the recommendation of the City Manager contained in 
Clause 4 be approved. 


- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 


Local Initiatives Program - 
1974-1975 (Clause 5) 


MOVED by Aid. Bowers, 

THAT the Standing Committee on Finance and Administration be 
authorized to make application for projects, on the City's behalf, 
subject to formal confirmation by Council, and at this time, the 
City's share of revenue budget funds be limited up to $150,000.00. 


- CARRIED UNANIMOUSLY 


1000 Block Barclay Street - Tree 
Relocation for Crossing to Y.M.C.A. 
Addition (Clause 6) 


MOVED by Aid. Linnell, 

THAT the tree in the area of the proposed crossing be 
relocated by the Park Board at the expense of the developer, 

- CARRIED 

(Alderman Bowers opposed) 


Social Services & Health 
Matters (September 20, 1974) 

Group Trailer Parking 
(Clause 1) 


MOVED by Aid. Bowers, 

THAT the recommendation of the City Manager contained in this 
Clause be approved. 

- CARRIED UNANIMOUSLY 
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Building & Planning Matters 
(September 20, 1974) 

The Council considered this report which contains two clauses 
identified as follows: 


CI. 1: Development Permit Notification - 

Kitsilano Area 
CI. 2: Waterfront Planning Study - Ongoing 

Consultation with Project Manager 

The Council took action as follows: 


Clauses 1 and 2 


MOVED by Aid. Harcourt, 

THAT the recommendations of the City Manager contained in 
Clauses 1 and 2 be approved. 

- CARRIED UNANIMOUSLY 


(Aldermen Hardwick, Linnell and Volrich opposed Clause 1) 


Finance Matters 
(September 20, 1974) (cont'd) 

The Council considered this report which contains five clauses 
identified as follows: 

CI. 1: Twice Annual Tax Billing: Policy and Required 
By-laws 

CI. 2: Study Costs: Recreation Services Division Board 
of Parks and Recreation by Social Planning 
Department 

CI. 3: Social Planning Department Artists Gallery 
CI. 4: Worker's Compensation Board Requirements for 

Fire Department 
CI. 5: Twice Annual Tax Billing: Mailing of 1975 

Tax Bills 

The Council took action as follows: 


Clauses 1 and 3 

MOVED by Aid. Bowers, 

THAT the recommendation of the City Manager contained in Clause 
1 be approved and Clause 3 be received for information. 

- CARRIED UNANIMOUSLY 

Study Costs : Recreation Services Division 
Board of Parks and Recreation by Social 
Planning Department (Clause 2) 

For Council action on this Clause, see page 4. 

Worker's Compensation Board 
Requirements for Fire Department 
(Clause 4) 


MOVED by Aid. Gibson, 

THAT the recommendation of the City Manager contained in this 
Clause be approved. 

- CARRIED UNANIMOUSLY 

Twice Annual Tax Billing: 
Mailing of 1975 Advance Tax 
Bills (Clause 5) 


MOVED by Aid. Harcourt, 

THAT the recommendation of the City Manager contained in this 
Clause be approved. _ c^^rrj^d UNANIMOUSLY 
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UNFINISHED BUSINESS (cont'd) 

8 . Site for Meteorological Tower 

The Board of Administration submitted a report, under date of 
June 5, 1970, respecting the site of a proposed Meteorological 
Tower on City-owned site between Penticton and Slocan Streets, 
south of Grandview Highway south and north of the Beaconsfield Park. 
Details of the application and of the site are set out in the report 
of the Director of Planning, as submitted by the Board of Adminis- 
tration. 

The Council heard representations on July 7th, for and against 
the application. 

MOVED by Aid. Bird, 

THAT City officials, in cooperation with representatives of 
the Department of Transport, endeavour to find a more suitable 
location for this tower. 

(not put) 

MOVED by Aid. Rankin, 

THAT the proposed site referred to in the Board of Adminis- 
tration report be not approved. 

- CARRIED 

9. Grant: Junior Symphony Society 

Further consideration was given to the application of the 
Junior Symphony Society of Vancouver for a grant of $5,000. 

A delegation in support of the request was received by the 
Council on July 7th. 

MOVED by Aid. Adams, 

THAT the representations made by the delegation be received 
and no further action taken. 

- CARRIED 

COMMUNICATIONS OR PETITIONS 

1. Low Cost Housing for Senior Citizens: 
South East Sector 


A communication was received from Marion Construction Ltd. 
requesting permission to appear before Council to present a 
proposal for low cost housing for senior citizens in respect of 
land in the southeast section of Vancouver. It is proposed to 
lease the land for this project. 

MOVED by Aid. Linnell, 

THAT the Council receive a delegation as requested. 

- CARRIED 

2. Vancouver Rental Accommodation Grievance Board: 
Comments of Vancouver Tenants .Council 


The Council noted a communication from the Vancouver Tenants 
Council, under date of June 17, 1970, with respect to operation of 
the Vancouver Rental Accommodation Grievance Board. The request 
is made that a delegation be received to allow the organization 
to express views on the operation of the Board. 


cont 'd 


Regular Council, September 24, 19 74, 


The Council reconvened at approximately 7.30 p.m., in the 
Council Chamber with Deputy Mayor Massey in the Chair and the 
following members present: 

PRESENT : Deputy Mayor Massey. 

Aldermen Bowers, Gibson, Harcourt, 
Hardwick, Linnell, Marzari, 
Rankin and Volrich. 

ABSENT : Mayor Phillips (Civic Business) 
Alderman Pendakur . 


DELEGATIONS AND UNFINISHED BUSINESS 


Vancouver Tenants Council. 


Council, on July 30, 1974, agreed to hear a delegation from 
the Vancouver Tenants Council with regard to the City passing a 
By-law to establish a Municipal Rent Review Bureau. Mr. B.Yorke, 
Secretary of the Vancouver Tenants Council, addressed the Council 
and filed a brief requesting that the City Council urge the 
Provincial Government to retain the Interim Rental Stabilization Act 
and also request that Section 29(b) of the new Landlord and Tenant Act 
be amended to give Municipal Councils authority to establish 
Municipal Rent Review Bureaux. The brief, however, is not in favour 
of Municipal Councils having the power to set rent levels. 

Council noted that, at its meeting of July 9, 1974, when 
considering a memo from the Mayor recommending that the City drop 
its application under Section 29(1) (b) of the Act for permission to 
establish a Municipal Rent Review Bureau and discontinue the operations 
of our Bureau as soon as the Rentalsman. is operating in the City 
of Vancouver, deferred until October of this year the following 
motion: 

"That Council discontinue the operations of its Rental Accomm- 
odation Grievance Board as soon as the Rentalsman is operating in the 
City of Vancouver" . 

The following Notices of Motion were submitted by Alderman 
Rankin, and so recognized by the Chair: 

1. That Vancouver City Council urge the Provincial 

Government to retain the Interim Rental Stabilization 
Act until such time as existing rent levels have been 
thoroughly investigated and justified, and that no 
rent increases be permitted until this study has been 
completed . 


2 . That Council request the Provincial Government to 
amend Section 29 (b) of the new Landlord and Tenant 
Act to permit the Council of a Municipality to pass 
a by-law establishing the Municipal Rent Review Bureau 
with all the powers which shall be vested in the 
Rentalsman under this Act. 


MOVED by Aid. Harcourt 

THAT the representations from the delegation be received and 
that further consideration of this matter, and of the above 
Notices of Motion, be deferred until such time as Council is again 
considering the Mayor's memo of July 4, 1974 and the deferred motion 
of July 9, 1974. 

- CARRIED UNANIMOUSLY 
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DELEGATIONS AND UNFINISHED BUSINESS (Cont'd ) 

Demolition of Buildings, 

601-619, 623-627 Howe Street, and 

832, 840, Dunsmuir Street, 

Council, on August 27, 1974, deferred consideration of the 
matter contained in the following report of the City Building Inspector 
dated August 23, 1974, pending the hearing of a delegation by the 
Hon. T.A. Dohm, Q.C., on behalf of the affected merchants and tenants: 


"Hr. Thomas A. Dohm, Q.C. requests permission to appear before Council 
on behalf of certain tenants of the buildings addressed as 601-619, 
623-627 Howe Street, and 832 and 84O Dunsmuir Street. These tenants 
have been advised by agents acting for the lessor of the building 
that they want vacant possession by October 31st, 1974. Mr. Dohm 
wants to know what is the status of the matter and wishes to make a 
presentation before Council on behalf of the tenants. 

Permits have been issued for the subject site as follows: 

Development Permit #60823 for 14 storey office tower - 

- issued July 25th, 1973 

Development Permit #60823 extended by Director of Planning 

until October 25th, 1974 

Building Permit ^^©69857 to demolish existing buildings - 

- issued June 7th, 1974. 

No application to this date has been received for a Building Permit 
for the office building. 

I am not aware of any power which the City has to stop the developer 
from proceeding with demolition of the buildings. 

This report is submitted for the INFORMATION of Council." 


Mr. Dohm addressed the Council and requested that Council 
not approve any building permits for the proposed development on 
this site until such time as Block 42, which is immediately across 
the street from the affected premises, is completed. He stated 
that his clients have suffered loss of income due to the construction 
of Block 42 because of disruption to traffic patterns, etc. 

MOVED by Aid. Rankin 

THAT the developer and/or other such principals, be requested 
to appear before Council at its next meeting to supply further 
information with respect to this project, and that Mr. Dohm be 
invited to appear at the same time . 

FURTHER THAT Council instruct the appropriate civic officials to 
report to Council within a reasonable time how Council can control 
the situation which now permits demolition of buildings without 
specific development of the property within a reasonable period 
thereafter . 

- (amended) 

MOVED by Aid. Volrich (in amendment) 

THAT the following be added to the motion of Alderman Rankin - 

'AND FURTHER THAT in the interim. Council request the Mayor 
to meet with the principals concerned to discuss the matter 
of obtaining some relief for the affected merchants and 
tenants, for report back to Council. 

- CARRIED 

(Aldermen Gibson, Marzari and Rankin opposed) Cont 
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Demolition of Buildings, 

601-619, 623-627 Howe Street, and 

832,840 Dunsmuir Street. (Cont'd) 

The amendment having carried, the motion of Alderman Rankin, as 
amended and reading as follows, was put and - CARRIED UNANIMOUSLY 

"THAT the developer and/or other such principals, be 
requested to appear before Council at its next meeting 
to supply further information with respect to this 
project, and that Mr. Dohm be invited to appear at the 
same time , 

FURTHER THAT Council instruct the appropriate civic 
officials to report to Council within a reasonable time 
how Council can control the situation which now permits 
demolition of buildings without ispecific development of 
the property within a reasonable period thereafter, 
AND FURTHER THAT, in the interim. Council request the 
Mayor to meet with the principals Concerned to discuss the 
matter of obtaining some relief for the affected merchants 
and tenants, for report back to Council." 


Vancouver Society for Early 
Music - Grant Request. 

Vancouver City Council on August 27, 1974, when considering a 
request from the Early Music Society for an additional grant of 
$2,000 towards rental of suitable premises for rehearsals, etc, 
passed the following motion: 

"That no action be taken on this grant request at this 
time and the organization be advised that Council is 
inclined to defer the request to next year when Annual 
Grants are again considered. However, if it so wishes 
the organization has the right to appeal this decision" 

Mr. David Skulski, President of the Society, filed a brief and 
addressed the council on this matter. He stated that it is critical 
that the Society obtain an appropriate facility to centralize their 
operations at this time. An opportunity exists for the Society to 
rent the former Lutheran Church presently occupied by the Salvation 
Army at 2715 West 12th Avenue, at a rental of $200, plus $60 per 
month for utilities. 

MOVED by Aid. Linnell 

THAT Council approve an additional grant of $2,000 to the 
Vancouver Early Music Society, providing it is established 
that the owner pays full taxes on these premises. 

- (amended) 

MOVED by Aid. Gibson (in amendment) 

THAT all wording after the word 'Society' be deleted from the 
motion of Alderman Linnell. 

- CARRIED 

(Alderman Linnell opposed) 

The amendment having carried, the motion of Alderman Linnell, 
as amended, and reading as follows was put and - CARRIED BY THE 

REQUIRED MAJORITY. 

TI^AT Council approve an additional Grant of 
$2,000 to the Vancouver Early Music Society. 


(Alderman Linnell opposed) 
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MANAGER'S, DEPARTMENT AND OTHER REPORTS 


VARIATION OF AGENDA. 

Council agreed to again vary the Agenda to consider Clause 4 
of the report of the Standing Committee on Social Services, dated 
September 12, 1974. 

v[e . Report of Standing Committee 
on Social Services 
(September 12, 1974) 

Family Place - Grant Request, 
^3,934 per month (Clause 4) 

MOVED by Aid. Rankin 

THAT Council approve a grant of $3,934 per month to the Family 
Place for the months of November and December 1974, subject to the 
organization obtaining cost-sharing under the Canadian Assistance 
Plan; 

FURTHER THAT the Director of Social Planning submit an evaluation 

report on this organization, covering their activities to date, to 

Council through the Standing Committee on Social Services, and that 

this report be also made available to the Dunbar-West Point Grey 

Community Resource Board. 

^ - CARRIED BY THE REQUIRED 

MAJORITY. 

(Alderman Hardwick opposed) 


II. Report of Standing Committee 
on Civic Development, 
September 5, 1974. 


The Council considered this report of the Committee which 
contains two clauses identified as follows: 

CI . 1 : Downtown Vancouver Study 

CI. 2: Heritage Designation - List of Buildings 
The Council took action as follows: 

Downtown Vancouver Study 
(Clause 1) 

MOVED by Aid. Hardwick 

THAT the recommendations of the Committee, contained in this 
Clause, be approved. 

- CARRIED UNANIMOUSLY. 

Heritage Designation - 

List of Buildings (Clause 2) 


MOVED by Aid. Hardwick 

THAT the recommendation of the Committee contained in this 
clause, and reading as follows, be approved: 

'THAT the list of 24 buildings be referred to a Public 
Meeting prior to Council designating them as heritage 
structures . ' 

FURTHER THAT the Heritage Advisory Board indicate at the 
Public Meeting whether facades only, or whether interiors, certain 
floors, etc., would be included in the heritage designation. 

- (amended) 


Cont • d 
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Heritage Designation - 

List of Buildings (Clause 2) Cont'd 

MOVED by Aid. Har court (in amendment) 

THAT Firehall No .2., 270 East Cordova, be deleted from the list 
of 24 buildings to be referred to a Public Meeting. 

- CARRIED 

(Alderman Hardwick and Marzari opposed) 

The amendment having carried, the motion of Alderman Hardwick, 
as amended, and reading as follows was put and - CARRIED UNANIMOUSLY 

'THAT the list of 24 buildings, with the exception of Firehall 
No. 2., 270 East Cordova, be referred to a public meeting prior to 
Council designating them as heritage structures; 

AND FURTHER THAT the Heritage Advisory Board indicate at the 
Public Meeting whether facades only, or whether interiors, certain 
floors, etc., would be included in the heritage designation.' 


XI. Report of Standing Committee on 
Waterfront and Environment 
September 19, 1974. 

Amendments to Draft Sign By-law (Clause 1) 

MOVED by Aid. Harcourt 

THAT the recommendation of the Committee, contained in this 
report, be approved. _ ^^^^^^ UNANIMOUSLY. 


VARIATION OF AGENDA 

At this point in the meeting. Council varied the Agenda to 
again consider the matter of: 


Proposed Capital Expenditure Program, 
1976 - 1980 


MOVED by Aid. Bowers, 

THAT WHEREAS Council has approved items in the five-year plan to 
be submitted to the electors totalling $75,580,000 

AND WHEREAS it was the recommendation of the Finance and 
Administration Committee that there should be a contribution towards 
this out of current revenues amounting to $10,000,000 

THEREFORE BE IT RESOLVED that the plebiscite to the electors 
be drawn up with items totalling $65,580,000 

and that this be done by reducing the amount allocated for "Streets" 
from $23,496,000 to $13,496,000 on the clear understanding that the 
total sum allocated in the five-year period for streets is unchanged, 
and that the additional $10,000,000 will be provided out of current 
revenues : 

FURTHER THAT the previous actions of Council be varied 
accordingly. 

- CARRIED UNANIMOUSLY 
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Personnel Matters 
(September 20, 1974) 

The Council considered this report which contains three clauses 
identified as follows: 

CI. 1: Personnel Regulation No. 95 - Gratuity Plan 
CI. 2: Conference - Canadian Rehabilitation Council 

for the Disabled; Attendance: One Health 

Department Member 
CI. 3: Proposed New Position of Claims Supervisor 

The Council took action as follows : 

Clauses 1, 2 & 3 . 

MOVED by Aid. Bowers, 

THAT the recommendations of the City Manager, contained in 
these Clauses, be approved. 

- CARRIED UNANIMOUSLY. 


Property Matters 
(September 20, 1974) 

The Council considered this report which contains five clauses 
identified as follows: 

CI. 1: Lease Renewal - S/E Corner 41st & Granville Street 
CI. 2: Acquisition for Park Site #7 - 1140 Comox Street 
Cl. 3: Acquisition for Replotting and Future Boundary 

Road Widening - 4561 Boundary Road 
Cl. 4: Assignment of Lease - S/W Corner Main Street and 

Kent Avenue South 
Cl. 5: Parking Rate Increase for City-owned Parking 

Site - E/S Richards Street between Robson and 

Georgia Streets. 

The Council took action as follows: 


Clauses 1, 2, 3, 4, & 5 . 
MOVED by Aid. Bowers, 

THAT the recommendations of the City Manager, contained in 
Clauses 1, 2, 3, 4 & 5 be approved. 

- CARRIED UNANIMOUSLY 

B. DEPARTMENTAL GENERAL 

REPORT, September 20, 1974 . 

Building & Planning Matters 
(September 20, 1974) 

Point Grey Road Property 
Acquisition Program (clause 1) 

MOVED by Aid. Volrich 

THAT the recommendation of the Director of Planning, contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 
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Licenses & Claims Matters 
(September 20, 1974) 

Re P.C. #540 Blythe, T.E., 
Legal Expenses (Clause 1) 

MOVED by Aid. Hardwick, 

THAT Council, under the terms of Section 472 of the Vancouver 
Charter, approve the payment of the account of Mulligan, Hogan & 
Co., in the amount of $350, for professional services rendered by 
Mr. J.W. Hogan in connection with the defence of P.C. 540 Blythe, 
T-E., on a charge of Common Assault, 

- CARRIED UNANIMOUSLY 

Fire & Traffic Matters 
(September 20, 1974) 

The Council considered this report which contains two clauses 
identified as follows : 

CI. 1: Traffic Signal Modifications: Hastings 

and Cassiar Streets 
CI. 2: Traffic Arrangements During Construction 

of the Provincial Government Complex 

(Blocks 51, 61 and 71) 

The Council took action as follows: 
Clause 1 . 

MOVED by Aid. Hardwick 

THAT the recommendation of the City Engineer, contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY. 

Traffic Arrangements" during Construction 
of the Provincial Government Complex 
(Blocks 51, 61 and 71. (Clause 2) 

MOVED by Aid. Linnell 

THAT consideration of this clause be deferred to an early 
meeting of Council for report reference from the City Engineer 
to include a report on the powers of the City Engineer to stage 
construction programs in such a manner as to avoid simultaneous 
street closures. 

- CARRIED UNANIMOUSLY. 

Manager's Report , 

Urban Demonstration Proposal - Project 
- "New Space in Existing Areas" 

The Council considered the following report from the City 
Manager, with respect to the Urban Demonstration Proposal re 
New Space in Existing Areas: 

Council, on June 25, when considering the report from the Special 
Committee for the U.N. Conference, asked the Committee to further 
investigate several proposals. 

Among the 'Category 2' items was a proposal for the "Installation 
of Secondary Suites'. The proposal is designed to produce addi- 
tional rental housing in the City by providing financial assist- 
ance for people who want to install secondary suites in their homes. 
The Office of the City Manager agreed to assist in working up a 
proposal for submission to the Committee and then to Council. 

A draft submission has now been prepared and was approved by the 
Special Committee for the 1976 United Nations Conference, August 
19. The following points outline the key features: 

Objective ' 

- the proposal is aimed at encouraging a better use of presently 
occupied residential land. 
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Urban Demonstration Proposal - Project 
- "New Space in Existing Areas" (Cont'd) 


Approach 

- the program will provide the opportunity and the incentive for 
homeowners who wish to convert their single family dwellings 
to duplexes or for the installation of secondary suites. 

The program will not only apply to areas already zoned for mul- 
tiple family dwellings but will also provide an approach whereby 
homeowners in a single family neighbourhood may petition for re- 
zoning to permit duplexing or inclusion of secondary suites. 

The proposal will complement the Provincial Government 'conver- 
sion program' in that it will provide a potential increase in 
the numbers of those eligible. The proposal will also complement 
several Federal Government programs such as N.I. P. and R.R.A.P. 


Advantages 

1. Such a program would provide an excellent alternative to the cur- 
rent choice of either high-rise or suburbia. 

- it would help preserve the basic visual character of a neigh- 
bourhood ; 

- it could provide owner-incentive to upgrade deteriorating pro- 
perties . 

2. Such a program could assist in controlling urban sprawl and 
would relieve some of the pressure from suburban communities. 

3. A program of this nature would take advantage of existing ser- 
vices such as t 

- water 

- sewer 

- transit 

- schools 

- commercial facilities and 

- parka 


4. This program would: 

- increase the rental stock 

- provide a source of revenue to low and moderate income home- 
owners 

- not require 'new' land 

- provide accommodation closer to the central business district. 


Timetable 

In order to create public awareness of this program, meetings would 
be held in the communities following approval by the Federal Govern- 
ment. As well, advertisements would be placed in newspapers and 
an information brochure would be available to interested homeowners. 

The program would start in January, 1975. Applications would be 
considered from any area of the City. Areas where secondary suites 
or duplexes are now permitted would be immediately eligible. Resi- 
dents of neighbourhoods zoned for 'single family' dwellings would 
first have to petition Council for relaxation of the Zoning By-law. 
This procedure would be similar to present rezoning procedures. In 
order to be considered by Council, a majority of the property owners 
involved would have to be in favour of the proposal. The City 
would hold a public hearing and subject to favourable outcome the 
rezoning would be granted. 


Cont'd. 
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Urban Demonstration Proposal - Project 
- "New Space in Existing Areas" (Cont'd) 


Budget 

The estimated costs of this proposal over twelve months 
are as follows: 

City of Vancouver 
Contribution 


Administration $20,400 
Recoverable capital costs 


Summary 

Vancouver has approximately 70,000 single family homes. If only 
10% expressed an interest, accommodation could be provided for 
7,000 families or senior citizens. This would be equivalent to 
injecting approximately fifty million dollars into the local hous- 
ing stock. This would contribute very significantly towards re- 
laxing the present rental accommodation shortage which exists. 
As well, this program would go a long way in educating the public 
towards a more responsible attitude of 'resource management*. 

Copy of full report is available at the City Clerk's Office. 


Recommendation 


The City Manager RECOMMENDS that Council approve immediate sub- 
mission of the proposal 'New Space in Existing Areas' to the Min- 
ister of State for Urban Affairs under the Canadian Urban Demon- 
stration Program. 


MOVED by Aid. Volrich 

THAT the recommendation of the City Manager, contained in thi 
report be approved. 

- CARRIED UNANIMOUSLY. 


Manager ' s Report 
dated September 23, 1974. 

Architects for Public Safety 
Building Renovations. 

The City Manager submitted the following report under date 
of September 23, 1974: 

In April, 1971, Harrison, Plavs ic , Kiss Associated Architects 
were appointed as architects for alterations to the Public Safety 
Building. Their proposal was submitted to Council in 1972. In 
1973, Council instructed that a Program Consultant be appointed 
by the Board of Administration to work in close consultation with 
Harrison & Associates to advise on space requirements for the 
Police Department. In July of this year Council authorized complete 
renovations to the Public Safety Building. 

Also in July of this year. Council instructed me to report in 
consultation with Graham Brawn & Associates Ltd. and departments 
concerned on the matter of parking facilities for the Public Safety 
Building. Staff meetings have been held in this regard and the 
current delay is caused by the inability to obtain a response from 
the Provincial Government with respect to the parking facilities 
for Police purposes currently being reserved at the Provincial 
Courts site. This delay need not prevent the appointment of 
architects and location of a site for this facility and further 
staff meetings will be held with respect to the site and size of 
the facility. 


of operation 

Federal 
Funding 

$91,000 

$5,000,000 


Cont ' d 
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Architects for Public Safety 
Building Renovations. (Cont'd) 


The Police Department have requested that adequate provision 
be made for gymnasium facilities; such facilities could be provided 
in a number of vays:- 

1. Add an additional storey to the existing building (this 
would require cost studies and relaxation of the Zoning 
By-lav by the Board of Variance.) 

2. Incorporate the gymnasium in the new garage facility. 

3. Locate the gymnasium on some other site in close proximity 
to the Public Safety Building. 

I recommend, 

THAT Harrison, Plavsic, Kiss Associated Architects be 
reaffirmed as the architects for the renovations to the Public Safety 
Building, authorized by Council on July 30, 1974. 

THAT, in carrying out the instruction of Council regard- 
ing parking facilities, I be authorized to employ Harrison, Plavsic, 
Kiss Associated Architects to the degree necessary to establish 
estimates for parking facilities and gymnasium facilities for the 
Police Department. The appointment of architects to prepare working 
drawings and specifications and call for tenders would be the subject 
of a further report to City Council. 


MOVED by Aid. Rankin 

THAT the recommendation of the City Manager, contained in 
this report, be approved. 

- CARRIED UNANIMOUSLY 


I. Report of Standing Committee 
on Waterfront & Environment, 
September 5, 1974 

The Council considered this report of the Committee which 
contains two clauses identified as follows : 

Cl. 1: Progress Report - North Arm of the Eraser River 
CI. 2: Columbia Containers 

The Council took action as follows: 

Progress Report - North Arm of the 
Eraser River (Clause 1) 

MOVED by Aid. Linnell 

THAT the recommendations of the Committee, contained in this 
clause , be approved . 

- CARRIED UNANIMOUSLY 

Columbia Containers (Clause 2) 

MOVED by Aid. Linnell, 

THAT the recommendations of the Committee, contained in this 
clause, be approved, after adding as recommendation "c" 

(c) THAT the Director of Planning notify by Registered 

Letter, the two community groups that appeared before 
Council that the Urban Design Panel has advised that 
the colour of the Columbia Container facility should be 
light grey and the Director of Permits & Licenses will 
be enforcing the condition of the Development Permit 
Application requiring the facility to be painted. 


- CARRIED UNANIMOUSLY. 
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COMMUNICATIONS OR PETITIONS (cont'd) 

Vancouver Rental Accommodation Grievance Board (cont'd ) 

A communication was received from Mr.J.D, Henderson commenting 
favourably on the manner in which the Board dealt with his particular 
case. 

MOVED by Aid, Adams, 

THAT the communication from the Vancouver Tenants Council be 
received and no further action taken. 

(split) 

On request it was agreed the motion be split. The action, 
therefore, is as follows: 

MOVED by Aid. Adams, 

THAT the communication from the Vancouver Tenants Council be 
received . 

- CARRIED 

(The second part of Alderman Adams' motion, i.e. 'and no 
further action be taken', was not put ) 

MOVED by Aid. Linnell, 

THAT a delegation be heard from the Vancouver Tenants Council, 
as per request, 

- CARRIED 

MOVED by Aid, Wilson, 

THAT the communication from Mr. J, D, Henderson be received. 

- CARRIED 

3 . Operation of Capilano Stadium 

The Council received the following communication from the Board 
of Parks and Public Recreation, under date of June 24, 1970: 

"At the June 22 meeting of the Board, the following minutes of 
the City Council, with respect to the Park Board's operation 
of the Capilano Stadium for the months of June to September 
inclusive, were considered: 

'That the Council accept the Board of Parks and Public 
Recreation's offer for the management of Capilano Stadium 
during the summer season (June to September) for a trial 
period to determine if Capilano Stadium can be effectively 
and economically used by amateur sports, on the following 
conditions : 

(a) no capital improvements 

(b) budget to be submitted, the Board to pay 1/2 of any 
operating deficit. 

(c) the Board to submit suggested future uses for the 
Stadium after the trial period. 

(d) joint usage of the building facilities being worked 
out with the Social Planning/Community Development 
Department . 

(e) in due course, the Social Planning/Community Development 
Department to be placed in charge of the operation of 
Capilano Stadium. ' 


cont 'd , 
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II. Report of Standing Committee 
on Social Services, 
September 5, 1974 

The Council considered this report of the Committee which 
contains four clauses identified as follows: 

CI. 1: Vancouver Women's Health Collective - 

Zoning Problem 
CI, 2: Royal Rooms - 237 Main Street - Lease Increase 
CI. 3: Vancouver Indian Centre Society 
CI, 4: Residents of 400 Block East 15th Avenue - 

Eviction Notice 

The Council took action as follows : 

Clauses 1, 2 and 3 . 
MOVED by Aid. Rankin 

THAT Clauses 1 and 3 be received for information, and the 
resolution of the committee contained in clause 2 be approved. 

- CARRIED UNANIMOUSLY 

Residents of 400 Block East 15th 
Avenue - Eviction Notice. (Clause 4 ) 

MOVED by Aid. Rankin, 

THAT the resolution be approved and the recommendation of 

the Committee, contained in this clause in respect of the five house 

be received, and no further action taken in this matter » 

- CARRIED UNANIMOUSLY 

V, Report of Official Traffic 

Commission, September 11, 1974 . 

The Council considered this report which contains six clauses 
identified as follows: 

Cl.l. Knight Road Area and Traffic Light at 47th and Knight. 
Cl.2. Tisdall Street/45th Avenue - Oakridge Traffic. 
Cl.3. Pedestrian Signals. 

Cl.4. Pofi Bar - Charles Street and Commercial Drive. 
CI. 5. Bus Route - No 21 Kerr Bus. 

Cl.6. 49th Avenue and Cyoress Street/School Crosswalk. 

The Council took action as follows: 

Clauses 1-6. 

MOVED by Aid. Marzari 

THAT the recommendations of the Commission, contained in clauses 
1,2,3,4,5 & 6, be approved. 

- CARRIED UNANIMOUSLY. 
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VI . Report of Standing Committee on 

Social Services, September 12, 1974 . 

The Council considered this report, which contains six clauses, 
identified as follows: 

Cl.l. Alleged Violations of City By-law No. 4790 

(Commercial Rental Agencies) 
Cl-2. Grant Request and Development Education Resource Centre. 
Cl.3. Management of a Dangerous Patient. 
Cl.4. Family Place - Grant Request, $3,934 per month. 
Cl.5. Eviction Notices, Residents of 400 Block East 15th Avenue 
Cl.6. Vancouver Indian Centre Society - Grant Request $12,879. 

The Council took action as follows: 

Clauses 1 and 2 . 

MOVED by Aid. Rankin 

THAT Clauses 1 and 2 be received for information. 

- CARRIED UNANIMOUSLY. 

Management of a Dangerous 
Patient (Clause 3) 

MOVED by Aid. Rankin 

THAT the recommendation of the Committee, contained in this 
Clause be approved; 

AND FURTHER THAT the Mayor appoint a delegation of Council to 
meet with the appropriate Cabinet Minister to urge implementation 
of the recommendation of the Committee contained in this clause. 

- CARRIED UNANIMOUSLY. 

Family Place - Grant Request 
(Clause 4) 

For Council action on this Clause see page 14. 


Eviction Notices, Residents of 400 
Block, East 15th Avenue, (Clause 5 ) 

When considering this clause Council noted a report, dated 
September 23, 1974 from the Supervisor of Property and Insurance 
setting out the details of the City's procedure with respect to 
relocation of occupants in the Britannia Community Centre Project. 
The report stated in part: 

'- there were a total of 77 individual acquisitions for the 
Britannia Community Services Centre project (including 35 
Single family houses, and 38 Multiple conversions) . While 
there were certain problems with individual tenants, these 
were dealt with as they occurred and it was possible, due 
to the length of time involved in the project and with the 
realms of assistance listed above, to arrange the vacant 
possession of all of the units to permit the project to 
proceed on a realistic time schedule.' 

MOVED by Aid. Rankin 

THAT the recommendation of the Committee, contained in this 
clause, be approved. 

■ - CARRIED UNANIMOUSLY 


Cont ' d 
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Report of Standing Committee on 

Social Services, September 12,1974 . (Cont'd) 

Vancouver Indian Centre Society - 
Grant Request $12,879. (Clause 6) 

MOVED by Aid. Rankin 

THAT consideration of this clause be deferred to the next 
meeting of Council to permit information re the budget to be 
submitted . 

- CARRIED UNANIMOUSLY 


VII Report of Standing Committee 

on Civic Development, September 12,1974 . 

Council considered this report which contains three clauses, 
identified as follows: 

Cl.l. Nelson Park Development. 

Cl.2. Seawall Location, Phase 2, Area 6, False Creek. 
Cl.3. West End Zoning. 

Council took action as follows: 

Nelson Park Development (Clause 1 ) 

MOVED by Aid. Hardwick 

THAT the recommendation of the Committee, contained in this 
clause, be approved. 

- CARRIED UNANIMOUSLY 

Seawall Location, Phase 2, 
Area 6, False Creek (Clause 2 ) 

MOVED by Aid. Hardwick 

THAT the recommendation of the Committee, contained in this 
clause be approved, subject to report back from the Chairman of 
the Standing Committee on Civic Development on the matter of Sea-wall 
design alterations. 

- CARRIED UNANIMOUSLY 

West End Zoning (Clause 3) 

MOVED by Aid. Hardwick 

THAT this clause be received for information. 

- CARRIED UNANIMOUSLY. 

VIII. Report of Standing Committee on 
Community Development, 
September 12, 1974. 

council considered this report which contains five clauses, 
identified as follows: 

Cl.l. Neighbourhood Pub Applications. 

Cl.2. Urban Renewal Funds - Strathcona, Britannia, 

Gastown and Chinatown. 
Cl.3. Kitsilano Area Planning Program - Progress Report 
Cl.4. Champlain Heights, Areas E and F, Progress Report. 
Cl.5. Neighbourhood Pub Application - 961 Denman Street. 

Council took action as follows: 


Cont'd. 
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Report of Standing Committee on 
Community Development. (Continued) 

Neighbourhood Pub Applications (Clause 1) 

MOVED by Aid. Volrich 

THAT this clause be deferred for consideration at an early 
meeting of Council, when other similar applications, deferred bv 
Council are being considered 

- CARRIED UNANIMOUSLY 

Urban Renewal Funds - Strathcona, 
Britannia, Gastown & Chinatown (Clause 2) 

For Council action on this Clause, see page 4. 

Clauses 3, 4 and 5 . 

MOVED by Aid. Volrich 

THAT clauses 3 and 5 be received for information, and the 
resolutions of the Committee, contained in Clause 4, be approved. 

- CARRIED UNANIMOUSLY. 

IX. Report of Standing Committee 

on Housing, September 17, 1974. 

Council considered this report, which contains five clauses, 
identified as follows: 

Cl.l. Rental Accommodation. 

Cl.2. United Housing Foundation - Acqiaisition of Property 

in Champlain Heights. 
Cl.3. Lodging House By-law Amendment. 
Cl.4. Room Closure at 227 Carrall Street. 
Cl.5. Fire By-law Appeals. 

Council took action as follows: 
Clauses 1-5. 


MOVED by Aid. Harcourt 

THAT the recommendations of Alderman Harcourt, Chairman and 

Alderman Massey, Member of the Committee, contained in Clauses 1, 

2,3,4 & 5, be approved. 
' ' - CARRIED UNANIMOUSLY 


X. Report of Standing Committee 

on Housing, September 17, 19 74 . 

Reimbursement for Professional Services 
Jonathan Yardley. (Clause 1) 

MOVED by Aid. Harcourt 

THAT the resolution of Alderman Harcourt, Chairman and Alderman 
Massey, Member of the Committee, contained in this clause, be 
approved . 

- CARRIED UNANIMOUSLY 


Regular Council, September 24, 1974 

MANAGER'S, DEPARTMENT AND OTHER REPORTS (Cont'd) 


L 289 

. 25. 


XII . Report of Vancouver Heritage 

Advisory Board, September 23, 1974 . 

Funding for Board Member to attend 
Meeting in Portland, Oregon. (Clause 1 ) 

MOVED by Aid. Hardwick 

THAT the recommendation of the Committee contained in this 
clause be approved, subject to passage of the required By-law. 

- (amended) 

MOVED by Aid. Gibson (in amendment) 

THAT the following be added to the motion of Alderman Hardwick - 

'FURTHER THAT the attendance of the appropriate staff official 
at the conference be also approved'. 

- CARRIED UNANIMOUSLY 

The amendment having carried, the motion of Alderman Hardwick, as 
amended and reading as follows was put and - CARRIED UNANIMOUSLY. 

'THAT the recommendation of the Committee contained 
in this clause be approved, subject to passage of 
the required By-law; 

FURTHER THAT the attendance of the appropriate staff 
official at the conference be also approved.' 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Hardwick 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Hardwick 
SECONDED by Aid. Linnell 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 

BY-LAWS 

1. BY-LAW TO AMEND BY-LAW NO. 3575 

BEING THE ZONING AND DEVELOPMENT 
BY-LAW . 


MOVED by Aid. Harcourt, 
SECONDED by Aid. Hardwick 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Hardwick 

THAT the By-law be given second and third readings and the Mayor 

and City Clerk be authorized to sign and seal the By-law. 


- CARRIED UNANIMOUSLY 
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BY-LAWS (Cont ' d) 

2. BY-LAW TO AMEND BY-LAW No. 3575 

BEING THE ZONING AND DEVELOPMENT 
BY-LAW . 


MOVED by Aid. Harcourt 
SECONDED by Aid. Hardwick 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Hardwick 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY. 


3 . BY-LAW TO CREATE THE "VANCOUVER 
HERITAGE ADVISORY COMMITTEE" 

MOVED by Aid. Hardwick 
SECONDED by Aid. Gibson 

THAT the By-law be introduced and read a first time . 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Hardwick 
SECONDED by Aid. Gibson 

THAT the By-law be given second and third readings and the 

Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

4. BY-LAW TO DESIGNATE CERTAIN MEMBERS 
OF CITY STAFF "MUNICIPAL EMPLOYEES" 
PURSUANT TO THE "PUBLIC OFFICIALS 
& EMPLOYEES DISCLOSURE ACT" 

MOVED by Aid. Rankin, 
SECONDED by Aid. Marzari, 

THAT the By-law be introduced and read a first time. 

/ -, -, - CARRIED 

(Alderman Bowers opposed) 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was, 

MOVED by Aid. Rankin, 
SECONDED by Aid. Marzari, 

THAT the By-law be given second and third readings and the 

Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED 

(Alderman Bowers opposed) 

/ 
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5. BY-LAW TO AMEND BY-LAW NO. 4702, 
BEING THE BUIID ING BY-LAW 
(Sprinkler Systems in Office Buildings) 

MOVED by Aid. Volrich, 
SECONDED by Aid. Hardwick, 

THAT the By-law be introduced and read a first time. 

- CARRIED 

(Alderman Marzari opposed) 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was, 

MOVED by Aid. Volrich, 
SECONDED by Aid. Hardwick, 

THAT the By-law be given second and third readings and the 

Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED 

(Alderman Marzari opposed) 

6. BY-LAW TO AMEND BY-LAW NO. 4299, 
BEING THE VEHICLES FOR HIRE BY-LAW 
(Increased Taxicab Rates) 

MOVED by Aid. Rankin, 
SECONDED by Aid. Gibson, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was, 

MOVED by Aid. Rankin, 
SECONDED by Aid. Gibson, 

THAT the By-law be given second and third readings and the 

Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


MOTIONS 

Council considered the following Notice of Motion, submitted 
on September 10, 1974, by Alderman Volrich and seconded this day 
by Alderman Bowers, reading as follows: 


Cont ' d 
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MOTIONS (cont'd) 

Buster ' s Auto Towing 

MOVED by Aid. Volrich 
SECONDED by Aid. Bowers 


THAT WHEREAS 

(a) The above Company has a contract with the City of Vancouver 
giving it virtually exclusive rights to the business of 
towing away motor vehicles in the City; 

(b) The said contract confers very valuable benefits on the 
Company ; 

(c) Many complaints are received from citizens and visitors 
about some of the actions and methods of operation of 
the Company; 

(d) Having such an exclusive contract with the City, it is 
important to examine the methods of operation of the 
Company to ensure that these methods are in accordance 
with the public interest and not unduly contrary to the 
rights and convenience of citizens and visitors to the 
City; 

THEREFORE BE IT RESOLVED THAT the Company be requested to 
have its representatives appear at a meeting of the Standing 
Committee on Finance and Administration to discuss with the 
Committee its methods of operation and that the Company be 
requested to prepare for members of the Committee a statement 
outlining the present methods of operation of the Company in 
respect of the following practices: 

(i) Towing away vehicles from City streets during rush 

hours 7:00 a.m. to 9:00 a.m. and 4:00 p.m. to 6:00 p.m. 

(ii) Towing away vehicles from privately-owned areas. 

(iii) Gaining entry to locked vehicles and dealing with 
damages caused by actions of its employees. 

(iv) Charges and procedures for owners in recovering 
their vehicles. 

(v) Towing away vehicles on complaints of citizens. 

MOVED by Aid. Marzari (in amendment) 

THAT the Company be requested to have its representative 
appear at a joint meeting of the Vehicles for Hire Board and 
Standing Committee on Finance and Administration. 

- CARRIED 

(Aldermen Bowers, Linnell and Volrich opposed) 

The amendment having carried, the motion of Alderman Volrich, as 
amended and reading as follows was put and - CARRIED UNANIMOUSLY. 


THAT WHEREAS 

(a) The above Company has a contract with the City of Vancouver 
giving it virtually exclusive rights to the business of 
towing away motor vehicles in the City; 

(b) The said contract confers very valuable benefits on the 
Company ; 

* 

(c) Many complaints are received from citizens and visitors 
about some of the actions and methods of operation of 
the Company ; 

(d) Having such an exclusive contract with the City, it is 
important to examine the methods of operation of the 
Company to ensure that these methods are in accordance 
with the public interest and not unduly contrary to the 
rights and convenience of citizens and visitors to the 
City; 


Cent ' d . . . 
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THEREFORE BE IT RESOLVED THAT the Company be requested to 
have its representatives appear at a joint meeting of the Vehicles . 
for Hire Board and Standing Conunittee on Finance and Administration 
to discuss with the Committees its methods of operation and that 
the Company be requested to orepare for members of the Committee a 
statement outlining the present methods of operation of the Company 
in respect of the following practices: 

(i) Towing away vehicles from City streets during rush 

hours 7:00 a.m. to 9:00 a.m. and 4:00 p.m. to 6:00 p.m. 

(ii) Towing away vehicles from privately-owned areas. 

(iii) Gaining entry to locked vehicles and dealing with 
damages caused by actions of its employees. 

(iv) Charges and procedures for owners in recovering 
their vehicles. 

(v) Towing away vehicles on complaints of citizens. 


A. Closing, Stopping up and Conveyance 
of the easterly 33 feet of St. George 
Street and the westerly 33 feet of 
Carolina Street, abutting Lot "A", 
amended Lot 92, District Lot 264A, to 
the owner of the said Lot "A" to 
form one parcel . 

MOVED by Aid . Rankin 
SECONDED by Aid. Hardwick. 

THAT WHEREAS 

1. The City of Vancouver is the owner of all the streets 
and lanes lying within the limits of the City of Vancouver; 

2. The easterly 33 feet of St. George Street and the 
westerly 33 feet of Carolina Street abutting Lot "A", 
amended Lot 92, District Lot 264A, Plan 10548 is surplus 
to the City's highway requirements; 

3. The owner of said Lot "A" has made application to 
acquire these two portions of surplus highway for the constr- 
uction of a housing development. 

THEREFORE BE IT RESOLVED THAT the easterly 33 feet of 
St. George Street and the westerly 33 feet of Caroline Street, 
dedicated by the deposit of Plan 185, lying between the 
easterly and westerly extensions of the southerly and northerly 
limit of Lot "A", amended Block 92, District Lot 264A, Plan 
10548 the same as shown outlined green and red respectively on 
a plan prepared by A. Burhoe, B.C.L.S., dated December 3, 1973, 
and marginally numbered LF 6820, a print of which is hereunto 
annexed; be closed, stopped up and conveyed to the owner of 
said Lot "A"; and 

BE IT FURTHER RESOLVED THAT the said closed portions of road 
be consolidated with the said Lot "A" to form one parcdl. 


- CARRIED UNANIMOUSLY 
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MOTIONS (Cont'd) 

Vancouver Heritage Advisory Committee 
Appointment of Members. 

MOVED by Aid. Hardwick 
SECONDED by Aid. Gibson 

THAT the current members of the Vancouver Heritage Advisory 
Board be appointed to the Vancouver Heritage Advisory Committee 
until such time as appointments come up in the regular manner; 

FURTHER THAT Alderman Massey be appointed as Council's 
representative on the Vancouver Heritage Advisory Committee . 

- CARRIED UNANIMOUSLY. 


ENQUIRIES AND OTHER MATTERS 


Alderman Linnell expressed concern at the 

Department of Human Resources Welfare Overages in the Budget 

Welfare Overages. of the Department of Human 

Resources, and the effect on 
MOVED by Aid. Linnell the City of Vancouver. 

SECONDKD bv Aid. Gibson 

THAT the Mayor request the Minister of Human Resources and 
the Director of Finance to submit an explanation of details of the 
Welfare overages which occurred in the Budget of the Department of 
Human Resources and the consequences to the City of Vancouver. 

- CARRIED UNANIMOUSLY. 


The Council adjourned at approximately 10.40 p.m. 


****** 


The foregoing are Minutes of the Regular Council 
Meeting of September 24, 197 4, adopted on 
October 1, 1974. 


JUL 9 1970 

Adjourned Council, July 9, 1970 

COMMUNICATIONS OR PETITIONS (cont'd ) 

Operation of Capilano Stadium (cont'd) 

Board members were very disturbed by condition (e) and 
requested me to obtain clarification of this point as it 
was agreed that the Social Planning/Community Development 
Department is not an operating department as such, and as 
this is a recreational facility, the Board felt maintenance 
and operation of the stadium should remain with the Board 
of Parks and Public Recreation if it is decided to continue 
to operate the stadium on a recreational basis. Will you 
please clarify this point for report to the Board. 


16o 

. 4 


The Board has made arrangements to operate the stadium for 
the summer for use by softball and baseball and as many 
other recreational sports as can be fitted in. 


Will you please advise me as soon as possible on this 
matter . " 


It was pointed out that the Council resolution does not, in 
fact, determine the matter of future operation of Capilano Stadium 
and therefore the Council reviewed its motion of June 9th in this 
respect, which is quoted as follows: 

"THAT the Joint Technical Committee of the Social Development 
Committee investigate multiple recreational uses of Capilano 
Stadium, including use by the Art Gallery and use for sport 
activities, for recommendation to Council by September 1, 
1970, with a view in due course to the Social Planning/ 
Community Development Department being placed in charge of 
the operation of Capilano Stadium. " 


MOVED by Aid. Hardwick, 

THAT the communication from the Park Board be received and that 
Board be referred to the precise wording of the Council 's resolution 
respecting future operation, as set out in the Council Minutes of 
June 9th, 1970; 

FURTHER the Park Board be informed the City Council will be 
receiving a report from the Director of Social Planning/Community 
Development and at that time the Council will be interested in 
receiving the Park Board's views. 

- CARRIED 


4. Use of Existing Building, 3443 Dunbar Street 
(Climax Gardens Enterprises Ltd.) 


The Council noted a communication from Climax Gardens Enterprises 
Ltd. respecting consideration by Council of an application to develop 
on a location at 18th Avenue and Dunbar Street. 


The Council was informed the Board of Administration will be 
submitting a report on the matter to Council for its consideration 
at the next meeting. 


MOVED by Aid. Adams, 

THAT this communication be received. 


- CARRIED 
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WORKS AND UTILITY MATTERS 


(WORKS - 


1) 


RECOMMENDATIONS ; 

1. Tender No. 29-74-13 for the Supply of Mercury 
Vapour Street Lighting Luminaires 

Tenders for the above were opened by your Board on June 24, 1974 and 
referred to the Deputy City Engineer and Purchasing Agent for report. The 
officials concerned report as follows: 

"The working copy of the tabulation is in the office of the Purchasing 
Agent. The 5Z Provincial Sales Tax is in addition to all prices shown rLn the 
report and in the tabulation. 

Rinds for the purchase of the luminaires required immediately are provided 
in the 1974 Street Lighting Capital Budget. Funds for purchase of luminaires 
required next Spring will be included in the 1975 Street Lighting Capital Budget. 

General Information ; 

The tenderers were requested to submit prices on quantities of luminaires 
required immediately and for estimated additiona 1 quantities required during the 
next twelve months. 

Powerlite Devices Limited quoted firm prices for a 12 month period. 
Westinghouse Canada Limited quoted prices which were firm for a six month period 
and subject to a one percent increase per month thereafter. Fleeton Electrical 
Supplies Limited quoted prices which were firm for a two month period. 

WE RECOMMEND acceptance of the following bids: 

Item 1.1. 1.2 and 1.3 Horizontal Mercury Vapour Luminaires - the bid frcm Powerlite 
Devices Ltd. be accepted for the supply of 735 luminaires immediately and approximately 
650 next Spring at a cost of $56,891.25 and approximately $49,952.50 respectively. 

The low bid was submitted by Fleeton Electrical Supplies Ltd. which was 
based on supplying older style luminaires. The cost of replacement parts and the 
need to purchase spares since we do not have any of these luminaires in service would 
make it more costly than the recommended bid and furthermore the Company will soon 
discontinue this style of luminaires. 

The Powerlite Devices bid offers the best value since their price is firm 
for a full year. 

Item 2.3 Post Top Mercury Vapour Luminaires - the low bid from Powerlite Devices 
Ltd. be accepted for the supply of 80-400 watt luminaires equipped with 250 watt 
ballasts and approximately 50 next Spring at an estimated cost of $7,344.00 and 
approximately $4^590.00 respectively. 

Item 3.1 Pendant Mercury Vapour Luminaires - the lowest acceptable bid from 
WESCO Canada Ltd. be accepted for the supply of 160 luminaires with glass refractors 
itmediately and approxtmately 100 next Spring at a cost of $10,886.40 and approximately 
$6,804.00 respectively." 

The City Manager RECOMMENDS that the recommendation of the 
Deputy City Engineer emd Purchasing Agent be approved, subject to 
contracts satisfactory toliie Director of Legal Services, 

2. General Claaaif ication of Automobiles for Civic Use 
The City Engineer reports as follows: 

"The report recommends amendments to the report on the 'General Clas- 
sification of Automobiles for Civic Use' dated February 9, 1967. 

Over the last seven years experience has indicated that a revision 
of this classification is desirable. A table is attached which outlines 
the 'General Classifications of Automobiles for Civic Uee' with all pro- 
posed amendments. 
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The proposed amendments ares 

(A) Reduction of number of classes to three types. 

(B) Inclusion of Automatic Transmission as standard equipment. 

(C) Inclusion of power steering and power disc brakes in automobiles 
for Police and Fire Departments. 

(D) Provision of standard size sedans for Department Heads. 


(A) REDUCTION OF CLASSES OF AUTOMOBILES 

The previous classification called for four (4) classes of automobiles 
for Civic use as follows: 


1. 

Small Compact 

- Envoy, Ford Cortina 
Ford Pinto. 

, Chevrolet Vega, 

ii. 

Compact (Standard Trans) 

- Chevrolet, Chevy II 
Plymouth Valiant. 

, Ford Maverick, 

iii. 

Compact (Auto Trans) 

- Chevrolet -Chevy II, 
Plymouth Valiant. 

Ford Maverick, 

iv. 

Large Compact 

- Chevrolet Chevelle, 
Plymouth Belvedere. 

Ford Fairlane, 


Our past experience indicates that the initial purchase price advantage 
of the small compact automobile is offset by increased maintenance cost over 
the vehicle life. In addition, the use of one class of automobile for City 
Hall applications would facilitate rotation of automobiles between users 
according to utilization, equalizing mileage and minimizing costs. In addition, 
the repair parts inventory for automobiles can be reduced and maintenance pro- 
cedures simplified because of fewer types of automobiles. 

The class of automobile recommended for City Hall use is a compact such 
as: Chevrolet - Chevy II 

Ford - Maverick 

Plymouth - Valiant 

(B) AUTOMATIC TRANSMISSION 

The previous report required that at least one of the following four 
conditions be met before an automatic transmission could be purchased: 

i. Multi-Drivers (3 or more) 

ii. Annual Mileage greater than 8,000 

iii. Use by Department Head 

iv. If two-way radio equipped. 

In general, people are now buying automatic transmissions in their private 
auto«0blle8 and are becoming less proficient in the operation of a standard 
transmisilon-equlpped automobile to the point where many employees will not use 
a car without automatic transmission. Clutch and transmission repairs form a 
large part of the maintenance problems on Civic automobile! with standard 
transmissions. 

The additional cost of an automatic transmission is between $180 and $250 
(approx. $22 per year for a ten year life). This added cost is offset by lower 
maintenance costs, greater availability because of less downtime, and an in- 
creased resale value. 

(C) INCLUSION OF POWER STEERING AND POWER DISC BRAKES 
IN AUTOMOBILES FOR POLICE AND FIRE DEPARIMEMTS 

In the past three years the specifications for police patrol cars have 
been written to obtain prices for power steering and power disc front brakes. 
In 1969 and 1970, Council approved purchase of cars with power disc brakes for 
patrol work and a few cars were equipped with power steering. Experience with 
these 1969 and 1970 models lndlc«tad that the extra costs of these options 
ware partly offset by reduced natateruince (pow«r disc brakes) and Increased 
resale value. 


Cont ' d 


Manager's Report, September 20, 1974 


(WORKS - 3) 


Clause 2 Cont'd 

The power disc brakes option (at approx. $50) provides a brake system 
which eliminates two of our major brake problems; fading brakes and brake 
pull on the front axle. Power steering (approx. $100) provides additional 
safety for an emergency vehicle by Increasing the car's response to steering 
wheel movement; allows the automobiles to be safely manoeuvered In the case of 
a front tire failure, and reduces driver fatigue during an eight hour shift. 
Power steering has been purchased on police cars since 1971, and power brakes 
since 1969. 

(D) STAM)AIU) SIZE AUTOMOBILES 

In the past we have purchased standard size automobiles for Police and 
Fire Departments when they were offered at lower prices than the large compacts. 
It Is recommended that the practice of selecting the lowest bid to meet speci- 
fications be continued and that standard size automobiles be purchased If they 
are low bid. 

The Chief Constable, Fire Chief and other department heads have been 
supplied with standard size automobiles since these automobiles are used to 
transport a number of people and space Is essential . These automobiles have 
not been purchased with the standard police options but have been equipped 
with more deluxe upholstery and trim. The extra cost of this type of auto- 
mobile over a standard police car Is partly offset by the extra resale value. 
It Is recommended that this practice be continued. 


SUMMARY 

The four proposed amendments to the report "General Classification of 
Automobiles for Civic use" are; 

(A) Reduction of number of classes to three types 

(B) Inclusion of Automatic Transmission as standard equipment 

(C) Inclusion of power steering and power disc brakes In automobiles for 
Police and Fire departments 

(D) Provision of standard size automobiles for; 

- police and fire department use where they are more economical 

- department heads such as Chief Constable and Fire Chief". 

The City Manager RECOMMENDS the above changes to the report on 
the "General Classification of Automobiles for Civic Use" be 
approved . 

3 . Water Main Installation - 1975 Capital Budget 

The City Engineer reports as follows : 

"Because of the present delays experienced In obtaining material, 
and the uncertainty of the scheduling of the water main Installation for False 
Creek Area 6, an advance from the 1975 Water Works Capital Budget Is requested. 
The advance would permit projects to be established that could be completed In 
the event that current projects are delayed. 

The advance of 1975 Capital Funds will Insure a continuous, 
uniform construction program over the remainder of the 1971-1975 Five Year Plan. 
The allocation of funds Is necessary at this time to allow for the detailed 
planning of the construction work. The reallocation of 1974 Capital Funds when 
a delay of a project occurs would not allow time for the proper planning of work. 
The schedule of other projects allocated In the 1974 Budget are dependent on 
material supply, street paving, or area development and cannot be advanced. 

The work to be advanced Is for the replacement of water mains In 
the area bounded by Great Northern Way, 13th Avenue, Manitoba Street and Clark 
Drive. The work Is required to maintain fire protection and replace leaking 
•teel water mains. The majority of the water mains to be replaced are small 

Cont'd . . . 
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dlaneter old cast iron, whose flow capacity has been reduced due to tuburculation 
so they can no longer provide adequate flow for fire fighting. Material for this 
work is available from our present stock. 

The estimated cost of the water main replacement work is $3A5,0P0. 

Unallocated Capital Funds for this work are available from the 
funds approved by Council on March 1st, 1974, for additional Water Works 
expenditures for the remainder of the 1971 - 1975 Five Year Plan. 

I RECOMMEND that the above work be approved, and that $345,000. 
be advanced from the 1975 Water Works Capital Budget." 

The City Manager RECOMMENDS that the foregoing recommendation 
of the City Engineer be approved. 

(Requires affirmative vote of 2/3 of the Aldermen present.) 
4. Local Improvements by "Petition " 

First Step 

The City Engineer reports as follows: 

"Petitions for 

- Pavements 8. Curbs, Local Residential 

- Lane Pavements, Residential Standard 

- P. C. Concrete Sidewalks 

- P. C. Concrete Sidewalks on School 

Collector Streets 

sufficiently signed by affected property owners have been forwarded to me by 
the City Clerk. As required by the Local Improvement Procedure By-law, I 
have to advise that it is feasible and desirable to undertake the projects 
as Local Improvements. 

The projects are shown on the attached schedule dated September 6, 1974. 

The City's share of these improvements is available in the 1974 Streets 
Capital Budget." 

Second Step 

The Director of Finance submits the following report on the financial 
arrangements! 

"In accordance with the provisions of the Local Improvement Procedure 
By-law, I am submitting the City Engineer's report dated September 6, 1974. 

The estimated total cost of these improvements is $1,122,752 and the 
City's share of the cost is $744,467. 

I have to report that the necessary financial arrangements can be made 
to carry out this work. 

Your Board has decided that it is desirable to undertake the projects 
referred to and RECOMMENDS thati 

I. The reports of the City Engineer and the Director of Finance be adopted 
together with the details of the Second Step report on file in the 
City Clerk's Office. 

II. The following streets be designated as School Collector Streets for the 
purposes of Part I of the Local Improvement Procedure By-lawi 

- Crown Street, 41st Avenue to S.W. Marine Drivej 

- Rupert Street, 5th Avenue to 6th Avenue } 

- Slocan Street, Charles Street to the lane north of Charles Street. 

III. The City-owned parcels shown on the list attached to the detailed 
Second Step report for the Local Improvement projects be declared 
assessable. 


Cont'd 
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IV. The Court of Revision for projects listed in the attached schedule 
dated September 6, 1974, be held at 2:00 p.m. on Thursday, October 
31, 1974." 

V. Because of the considerable cost of advertising these 
projects, the. Assessment Commissioner be instructed to 
post the list in the City Clerk's Office. 

The City Manager RECOMMENDS that the foregoing recommendations 
of the City Engineer be approved. 

CONSIDERATION : 

5. Local Initiatives Program - 1974-1975 
The City Engineer reports as follows: 

"On September 9, 1974 as was the practice in preceding years, application 
forms and guidelines were circulated by Engineering to City departments requesting 
submissions for Local Initiatives Program (L.I. P.) projects. 

Since submission to the local Job Creation Branch must be post-marked no 
later than midnight October 1, 1974, we have requested that completed applications 
be returned to us by September 19, 1974 so that projects may be analyzed, tabulated 
and summarized for report. 

In 1973, approximately 35 projects were reviewed; it is expected that at 
least this many will be returned for 1974. 

A detailed review of all projects may be more than Council would wish to 
undertake at a regular meeting; we would suggest in view of the short time available, 
that Council submit the proposals to the Standing Committee on Finance and Administra- 
tion with authority to make application for projects on the City's behalf. Applica- 
tions authorized by the Standing Committee would be subject to formal confirmation 
by Council. The Director of Finance suggests that Council may also wish to limit 
the City share of Revenue Budget funds to a maximum of $150,000." 

The City Manager submits the above matter to Council for CONSIDERATION. 

(A list of applications with a brief summary will be on file 
in ttie City Clerk's Office for perusal.) 

6. 1000 Block Barclay Street - Tree Relocation for Crossing 
to Y.M.C.A. Addition 


The City Ikigineer reports as follovs: 

"On September 25, 1973, it was resolved 'that it be the policy of Council 
that before any trees on public property are removed in the West End area (all 
streets vest of Burrard) , such be referred to Council for CONSIDERATION' . 

The YMCA located at 955 Burrard Street, is constructing an addition to the 
westerly end of their existing building which requires a sidewalk crossing on 
the south side of the 1000 Block Barclay Street for access to parking. There is 
a tree In the acrea of the proposed crossing. 

As it is desirable to retain this tree and it is not practical to relocate 
the crossing satisfactorily because of the structural design constraints within 
the addition which would result in increased cost and a reduction in the number 
of parking spaces provided, the West End Planning Team recommends that the 
relocation of the tree be a condition of approval of the crossing. The Board of 
Parks and Recreation have advised that they will undertake the gelocation 
of the tree at the expense of the developer. 

The City Manager submits the above matter to Council for 
CONSIDERATION. 
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SOCIAL SERVICE & HEALTH 

RECOMMENDATION 

1 . Group Trailer Parking 

The Medical Health Officer reports as follows: 


"An application was received by the Health Department on September 12,1974 
from the Northwest International Horse Show, for the parking of a group of 
10 (ten) or more trailers at the Pacific National Exhibition on September 
23 - 28, 1974. 

Authority for allowing these arrangements is contained in By-law No. 3986, 
Section 3. (2) which reads as follows: 

'The Council may, upon the recommendation of the Medical Health 
Officer, permit trailers and house-cars to be occupied as living 
or sleeping quarters in areas other than those within the boundaries 
of a trailer court for a specified period of time. Such permission 
shall not be granted in respect of individual trailer or house-car 
units, but shall be limited to groups comprising ten or more of 
such units.' 

Sanitary arrangements will be to the satisfaction of the Medical Health 
Officer. 

Since the City Council was not convening prior to this date, the Medical 
Health Officer has permitted the parking of these thirty or forty campers 
and trailers in this area on the same arrangements as Council approved 
in the past. " 


The City Manager RECOMMENDS that the application of the Northwest 
International Horse Show for the parking of 10 (ten) or more trailers 
at the Pacific National Exhibition on September 23-28, 1974, be 
approved. 
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BUILDING & PLANNING MATTERS 

RECOMMENDATIONS 


!• Development Permit Notification - Kitsilano Area 
The Director of Planning reports as follows: 

"The Department of Permits & Licenses is currently forwarding a 
copy of all development permit applications received to two 
Kitsilano groups; the West Broadway Citizen's Committee and the 
Kitsilano Area Resources Association. 

This is being done to enable residents of Kitsilano to be aware 
of development that is occuring in their community. However, 
now that the Area Planning Program in Kitsilano has been initiated, 
the Kitsilano Planning Office is undertaking a program of public 
involvement and notification of all matters affecting the commu- 
nity. The Kitsilano Area Resources Association believes it is 
no longer necessary for them to be notified. However, the West 
Broadway Citizen's Committee still desires to be notified of 
Development Permits. 

This matter has been discussed at the Kitsilano Citizen's Planning 
Committee, of which both these groups are members, and it has been 
agreed that Vancouver City Council be requested to forward all 
permit applications to the City Planning Office in Kitsilano, as 
well as the West Broadway Citizen's Committee. 

It is therefore recommended: 

A. THAT the furnishing of all development permit applications 
in the Kitsilano Area to the Kitsilano Area Resources 
Association be discontinued. 

B. THAT all applications for development permits or demolition 
permits that are applied for within the Kitsilano area continue 
to be forwarded to the Kitsilano Planning Office and the West 
Broadway Citizen's Committee." 

The City Manager RECOMMENDS that the foregoing report of the 
Director of Planning be approved. 



(BUILDING - 1) 


2. Waterfront Planning Study - Ongoing Consultation with 
Project Manager 

The Director of Planning reports as follows: 

"The contract between the City and the Waterfront Planning Study 
Project Manager, Mr. R. Mann, expired on August 31, 1974. 

While the four stages of the Study will be completed by that time, 
it is recommended that the City enter into a contract with Mr. 
Mann on a consultant basis, part time, to Implement the recommendations 
of the Waterfront Planning Study. 

Mr. Mann will be advising the Director of Planning on a number 
of items including the following: 

1. Assist during passage of G.V.R.D. Regional Plan amendment. 

2. Assist in review of D.P.A.'s in face of Waterfront guidelines. 

3. Assist in review of G.V.R.D., NHB, CP Rail, and Transit 
Bureau area plans. 

4. Transmit to City Hall information about the site (e.g. filling, 
temporary structures, entrepreneura I activity, attitude of 
operating businesses, etc.) 
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5. Assist in decisions regarding Stage 4 - Implementation. 

6. Assist in design of planning regulations. 

7. Assist in coordinating project plans and design. 

Mr. Mann estimates that the costs for the above would be: 

For September and October 1974 

2 days a week @ $200 per day (consultant fee) 

2 days a week i $150 per day (office operations)* 

$6 , 500 

For November and December 

li days a week § $200 per day (consultant fee) 
U days a week @ $150 per day (office operations) 

$4,200 

Total 1974 budget $10,500 
*Office operations include clerical help 

This has been discussed with the Ministry of State for Urban 
Affairs, who have shared in the cost of the Waterfront Study- 
to date. They have indicated their willingness to consider 
sharing up to 50'/o of estimated $10,500 costs and the Director 
of Planning anticipates their formal agreement to this arrange- 
ment by the time of this Council meeting. 

No funds are available within the Departmental budget and the 
Comptroller of Accounts advises that if this report is adopted 
funding sources will be from Contingency Reserve. 

A further report will be made in late December of the Consultant' 
progress in implementing the recommendations made in Stage 4. 

Accordingly, it is recommended: 

A. THAT the City enter into a contract with Mr. R. Mann, 
on a consultant basis, for the period September 1 to 
December 31, 1974. 

B. THAT funds be made available from Contingency Reserve 
in the amount of $5,250.00 to cover the City's share 
of the consultant's expenses. 

C. THAT final contract arrangements be referred to the 
City Manager." 

The City Manager RECOMMENDS that the recommendations of 
the Director of Planning be endorsed subject to confirmation 
from the Ministry of State for Urban Affairs that they will 
share 50'^ of the costs of $10,500.00 
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FINANCE MATTERS 

RECOMMENDATION 

1. Twice Annual Tax Billing: 

Policy and Required By-laws 

The Director of Finance reports as follows: 

"In Sentomher, 1973 City Council approved the concept of a twice 
annual tax billing system through a report submitted by the Director of 
Finance which recommended that 

a) the Director of Finance report back to Council on 
specific detailed recommendations regarding the 
computerized implementations of this system, and 

b) the Director of Legal Services draft Charter 
amendments giving Council much greater 
flexibility in the billing and collection 

of real piroperty taxes. 

In November, 1973 City Council received and approved a Joint report 
submitted by the Director of Finance and the Co-ordinator of Data 
Processing and Systems which presented the actual computer selection and 
costs, and which indicated that further reports would be submitted to 
Council, as required, regarding policy matters and resource requirements 
pursuant to the implementation of the twice annual tax billing system. 
In this regard two reports were received and approved by City Council 
in April, 1974* One report dealt with organizational changes within the 
Revenue and Treasury Division, and the other dealt with specific system 
and equipment requirements needed to keep the implementation of this 
project on schedule. To-date the system design, the computer programming 
activities, and the implementation of associated procedural changes remain 
close to schedule. 

Recently the 1974 Charter amendments as prepared by the Director of 
Legal Services received Legislative approval thereby eliminating a 
contingent factor which could have delayed the implementation of this 
system—that is the ability for Coiaicil to provide the by-law for the 
payment and collection of real property taxes and other charges more 
frequently than once a year. 

This present report deals with policy matters and provides recommen- 
dations regairling: 

1. The advance property tax billing By-law 

2. Amendments to the tax prepayment By-law No. 4018 

3. Amendments to the tax penalty By-law No. 4046 


1. Advance Property Tax Billing By-law 

A. Advance Tax Billing : 

This process can be described as billing in advance of the real 
property tax levy a stated percentage of the previous year's net 
property taxes and charges. This advance billing will occur in 
late November of each year so that advance tax bills can be in 
the taxpayers' hands at least five full weeks ahead of the due 
date, proposed as the second working day in February of the 
applicable tax year. Tax payments made pursuant to the advance 
billing will be treated as payments on account and will reduce 
the outstanding tax liability as created by this billing process. 
If pidor years taxes remain unpaid the payment will be applied to 
the oldest outstanding balance and, if greater, to the next oldest, 
etc. Any advance balance remaining unpaid after the February due 
date will be subject to a stated penalty charge as approved by 
Cotincil. Payments received and applied to the advance billing 
will be deducted from the real property tax levy and charges 
during the main billing process to produce a final net tax bill 
in May. 
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B. Considerations Regarding the Advance Property Tax Billing By-law ; 

The enabling legislation and authority for this by-law is section 
/4.16, as revised, of the Vancouver Charter which reads as follown: 

"(l) Notwithstanding any provision of this Part, the Council may, 
by by-law, provide for the payment of real property taxes and other 
charges imposed or to be imposed, pursuant to this Act, by monthly, 
quarterly, or twice-yearly instalments, 

(2) A by-law passed pursuant to this section may provide for the 
collection of taxes and other charges in advance of the passing 
of the rating by-law or preparation of the real property tax roll, 
and may provide for a penalty on any amounts unpaid on the date 
they become due and payable; provided, however, that any such 
penalty when combined with all other penalties imposed pursuant 

to Section "^76 shall not exceed the limitation set out in Section 
376. 

(3) A by-law providing for the collection of taxes anH other 
charges in advance of the preparation of the real property tax 
roll shall provide that the amo\nt of the instalment payable in 
respect of such parcel of real property shall be a percentage of 
the amount of taxes and other charges payable on the re.il nroperty 
tax roll for the immediately preceding year, 

(4) For the purpose of this section, real property tnxer and 
other charges shall include school taxes and all other taxes, 
levies and charges in respect of real property which the City 
is required to impose pursuant to any statute." 

In consideration of the above authority and in order to provide a 
■viable advance tax billing process, I recommend the following: 


Recommendation ; 

(a) That the advance billing amount, for a parcel of real 
property, be calciilated as ^Qffo of the immediately 
preceding year's current taxes and charges after 
allowance for Provincial Grants, 

(b) that the advance billing amount so calculated be 
rounded to the nearest dollar, 

(c) that an advance billing floor limit of $25.00 bo 
established to postpone the billing of small amounts 
until the final billing. An .analysis of the properties 
affected indicates that the approximate loss in advance 
revenue by adopting this measure will be $90,000.00. 
The effective loss to the City would be the interest 

on this amount for 5 months, 

(d) that parcels of real nroperty not having previous 
year's taxes and charges because of subdivision and 
consolidation be exempted from the advance billing 
process, 

(e) that parcels of real property, whose owners have made 
an election to defer real property taxes linder the 
Provincial Tax Deferment Act, be exempted from the 
advance billing process, 

(f) that a penalty rate applicable to the advance billing 
be established. The rate initially to be k% and to 
take effect after the second business day of February, 
This penalty to be entered as a charge on the real 
property tax roll if unpaid at the time of the passing 
of the rating by-law pursuant to Part XX of the 
Vancouver Charter, 


cont 'd. 


Adjourned Council, July 9, 1970 

COMMUNICATIONS OR PETITIONS (cont'd ) 

5. Emergency Youth Hostels: 
Armories 


His Worship the Mayor presented copy of a telegram from the 
Secretary of State advising the Government has decided to make a 
certain number of D.N.D. Armories available for use as emergency 
hostels for itinerant and transient youth this Summer. It is 
stated that in Vancouver the Beatty Street Armory will be used for 
the purpose. 

MOVED by Aid. Wilson, 

THAT this telegram be received and referred for consideration 
of Council under 'New Business'. 

- CARRIED 

BOARD OF ADMINISTRATION AND OTHER REPORTS 

A . General Report, July 3, 1970 

Works and Utility Matters 

(i) Disposal of Toxic and Flammable 
Liquid Wastes (Clause 10) 


The Council considered Board of Administration report submitting 
information from the City Engineer respecting disposal of toxic and 
flammable liquid wastes as set out in this clause. 

MOVED by Aid. Wilson, 

THAT this clause be approved after inserting the words, 

'and advise on methods' 

in the second line of the recommendation following the words 'up-date 
its report'. 

- CARRIED 

MOVED by Aid. Broome, 

THAT the City Council inform the Greater Vancouver Sewerage and 
Drainage Board it considers disposal of this material as a function 
of the Sewer Board and the Council requests that Board take action 
in respect of suitable disposal of such materials, to include the 
matters of suitable methods and sites for such disposal. 

- CARRIED 

(ii) Tender: Supply and Delivery of 4", 6", 8", 
12", 16" and 18" Water Pipe (Clause 18 ) 

It was agreed to defer consideration of this clause pending 
the hearing of delegations as requested, but not later than 
July 14, 1970. 

(iii) Balance of Works and Utility Matters 

MOVED by Aid. Broome, 

THAT Clauses 1 to 9 inclusive and 11 to 17 inclusive of the 
report of the Board of Administration (Works and Utility matters) , 
dated July 3, 1970, be adopted. 

- CARRIED 
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2. Tax Prepayment ^y-law No. 40 IB 

The enablinf; legislation and authority for this by-law is section I'l? 
of the Vancouver Charter which reads as follows: 

"The Council may by by-law provide for the acceptance by the 
Collector of moneys to be applied at a future date in payment 
of real property taxes, and may in such by-law provide terms 
and conditions upon which such moneys shall be accepted and 
held, and the rate of interest to be paid thereon." 

A, Current System 

The City of Vancouver has a prepavmnnt nlnn that allows taxnay<>rs 
to make payments at any time in any amount, on account, althou/ih 
these payments are not considered prepa:'/ments whenever outstanding 
tax balances are present, and further may not earn interest for thr^ 
full period of prepayment. Thus, amounts paid to the City in such 
a manner between November 1 and March 31 of the next succeeding 
year, up to a total not exceeding the previous year's net taxes, 
will earn interest at a rate of 7^1 per annum from the date of 
payment to June 30th following. Any credit balances on account 
at the beginning of November are treated in a similar manner. 
Previous experience has indicated that even with an advertising 
campaign there appears to be only a small group of taxpayers who 
make tax prepayments, for the most part old-age pensioners. Tax 
payments collected in this manner in 1974 amounted to $l,/j75,000. 

In conjunction with the tax prepayment plan the City also allovjs 
taxpayers to make tax deposits under the same terms and conditions 
as tax prepayments. This allows a taxpayer to deposit moneys with 
the City and later apply this sum to properties of his choice. A 
few taxpayers take advantage of this deposit facility, but rarely 
more than one or two a year. 

B. P ro]:x3sed System ; 

The tax prepayment plan is an excellent convenience for those 
taxpayers who wish to use it, and since its intent and purpose is 
financially sound I recommend that we retain this plan in con- 
junction with the twice annual tax billing system. The current 
prepayment plan is not structured to allow for advance hilling 
and collection of property taxes, therfore for 1975 and subsequent 
years it must be modified to function around this advance billing 
process. 


RecommHndatio n ; 

The Tax Prepayment By-law be amended as follows: 

(a) For the -nurpose of the taxpayer naming interest, allow 
prepayments to be made- 

(i) from November 1 to December 31 inclusive to 
earn interest to the advance billing due date 
in February of the next succeeding year, and 

(ii) from the advance billing penalty date in 
February to March 31 inclusive to cam 
interest to June 30th following. 

(b) That prepayment interest be calculated from the date 
of receipt of the prepayment to the end of the 
applicable prepayment period. 

(c) That payments received- 

(i) from January 1 to the advance billing 
due date in February inclusive, and 
. (ii) from April 1 to October 31 inclusive 
not be considered prepayments. 

(d) That credit balances created by overpnymi5nt of taxes eam 
interest under the same terms and conditions as described 
in (a) and (b) above. 
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(e) That tax prepayments always be designated and applied to a 
specific tax account. 

(f ) That any one prepayment be a minimum of $10,00 except for 
credit balances which remain on file as above-indicated, 

(g) That the current rate of interest be increased from Tfo to 
9°/5 in light of current interest rates. This interest rate 
is subject to review and changes are recommended to Council 
as necessary. 


3« Tax Penalty By-law No. 4046 

The enabling legislation and authority for this by-law is section 376 
of the Vancouver Charter which reads as follows: 

"The Council may by by-law provide for percentage additions, not 
exceeding ten per centum, to be made to real property taxes levied 
by a rating by-law and any other charges lawfiilly imposed and 
inserted in the tax roll if not paid by certain times in the year 
in which they are levied, and may fix the times and percentages 
accordingly. The amotints so added shall be deemed to be part of 
such real-property taxes for the year in which they are added." 

A. Current System t 

The penalty structure as indicated in and by the tax penalty by-law 
is applied to current unpaid taxes as follows: 

If current taxes, or any portion thereof remain outstanding after 
the, 

-2nd business day in July the penalty rate is V% on the unpaid balance 
" August " 2fc " 

" September " % " 

" October " ^fo " 

" November " &i " 


Refer to Appendix for a graph of our current penalty structure. This 
by-law also provides that tax payments by instalments of less than 
$1.00 need not be accepted. 


B. Proposed System: 

The progressive penalty structure adopted by the City acts as an 
incentive for taxpayers to make payment before the next penalty due 
date to avoid an increase in the penalty rate. The proposed penalty 
structure will therefore remain progressive but the penalty rates 
have been adjusted to compete with current investment rates paid by 
financial institutions such as banks, tnist companies and credit 
unions. In effect a taxpayer can now borrow from the City, by 
deferring payment of property taxes until a later date, and offset 
the effect of any penalty charge. The proposed front-end adjustment 
of our penalty rates will make this investment alternative less 
attractive and thus encourage earlier payment of property taxes. 
The following chart presents a comparative analysis of the current 
tax penalty structures of neighbouring municipalities and the 
proposed City structure. 
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Comparative Analysis of Tax Penalty Structures 


Municipality 


Penalty 
Date 


Stated 
Penalty 
Rate "lo 


Effective 
Compounded. 
Penalty 
Rate ]o 


a) Bumaby 


c) Coquitlam 

d) Vancouver 

(proposed)* 


Effective 
Cumulative 
Penalty 
Rate > 


duiy 

i 

1 

1 

August 

2 

2.02 

3.02 

September 

3 

3.0^ 

6.11 

October 

L 


10.35 

August 

5 

5 

5 

October 

5 

5 

10 

July 

7 

7 

7 

August 

3 

3.21 

10.21 

February 

k 

/j..00 

2.00** 

July 

h 

/,.Oft 

6.08 

August 

5 

5.10 

7.10 

September 

6 

6.12 

8.12 

*This penalty 

structure 

adherer! to 

the 

limitation as 

net out 

in Section 37n of 

the Vancouver 

Chart (?r 

wherein the 



percentage additions to the current tax 
roll cannot exceed 10 per centum. 

**The advance tax billing amount will be 
approximately 50",^ of the actual final 
bill. 


Refer to Appendix for a graph of the proposed penalty structure. 


Recommendation ; 

The Tax Penalty By-law be amended as follows: 

a) that the penalty rate on the unpaid balanco of current taxes be, 

-h;fo after the 2nd business day of July to the 2nd business day of Aug.incl 
-•^•fr, " August " Sept." 

" September. 

b) that the minimum payment for tax paymejits made in instalments be 
$10.00. 


4, Report Recommendation 

I recommend that City Council approve the detailed recommendations 
contained in this report and that the Director of Legal Services be 
authorized to draft an Advance Property Tax Billing By-law and to 
amend the Tax prepayment and Tax Penalty By-laws, as required, for 
Council approval at the earliest possible date," 


The City Manager RECOMMENDS that the foregoing report of the Director 
of Finance be approved. 


(Appendix showing graph of the proposed penalty structure 
is attached for Council's information.) 
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CONSIDERATION 

2. Study Costs: Recreation Services Division 
Board of Parks and Recreation 
By Social Planning Department 

The Director of Social Planning and the Superintendent of Parks 
and Recreation report as follows: 

"On July 19th, 1974, the Board of Parks and Recreation approved thi 
following resolution of Council: 

'That the Board support the 'Recreation Services Study' to 
be carried out by the Social Planning Department and Park 
Board staff, with consultants to be engaged as necessary, 
and the study to proceed.' 

Prior to that, Vancouver City Council had approved the sum of 
$65,500, of which $14,500 was to be spent on an analysis of the 
Recreation Services Division of the Board of Parks and Recreation. 

The pertinent Council resolution was passed on February 5th, 1974, 
and reads as follows: 

'That the sum of $65,500 be placed on the 1974 Park Board 
budget for consultant services on accounting and 
managing systems and on recreation needs. 

And that the Board of Administration report back to this 
Comttittee on methods of purchasing these services after 
consulting with a new Park Board Directors of Finance 
and Recreation, as and when appointed.' 

The Social Planning Department has agreed to undertake the 
Study. It is already underway and a completion date set for 
November 30th, 1974. The sum of $14,500 has proved inadequate 
to provide the information and recommendations required, given 
the escalating daiiand for and cost of new recreation facilities, 
additions to existing facilities and their effective management 
and programming. Preliminary investigation and data collection 
already undertaken by Social Planning has revealed additional 
problem areas not previously considered by Parks Board staff or 
their consultants. Peat Marwick. As a result, the scope of the 
study has turned out to be more extensive than originally con- 
templated. Additional monies are required in the amount of 
$12,066 from the Department of Social Planning's approved 1974 
RESER and POSER buds<lt . 

STUDY COSTS BREAKDOWN 

(1) Consultant's Salary ~ Park Board Funds 
Richard Wagner 

Salary level per month: $1,208.00 

to be on Social Planning staff from . 

September 1st to December 15t:h, 1974 $4,228 .uu 

(2) Architectural Consultants ~ Interior/Exterior Design 

Existing facilities have design problems, particularly in 
the following areas: 

(a) relationship between site, parking, public 
walkways and facility entrances; 

(b) design of office and reception areas, 

part icularly where rink and pool facilities 
exist or have been added; 

(c) socialization areas and "comfort zones" 
referring to entrance ways, reception areas 
and lounges ; 


cont'd. . . . 


309 


Manager's Report, September 20, 1974 (FINANCE-7) 

Clause 2 continued 

(2) Architectural Consultants /Cont'd 

(d) layout of facilities, particularly older 

facilities in relation to present, changing 
programme demands and building use. 

Architectural consultants would analyse all recreation 
facilities and recommend on alterations and improvements 
including estimated costs of proposed changes in each 
community centre and recreation complex. These consul- 
tants will prepare sketches of the work to be done, but 
the fee of $10,000.00 does not include working drawings 
nor the supervision of work undertaken. Costs for actual 
building renovations or changes are undetermined at this 
time. Additional costs for working drawings for such 
renovations and changes are an anticipated result of the 
architectural consultants' analysis. A priority list of 
facilities has been provided by Park Board officials. 

- $10,000.00 

(3) Public Opinion Survey (POSER) 

A Public Opinion Survey of users and non-users of 
recreation facilities in the City will be undertaken. 

- $ 5,000.00 

(4) Analysis of Recreation Departments - Other Cities (POSER) 

Information regarding management, operation and programming 
carried out in numerous cities has been gathered via 
correspondence. It is proposed that Mrs. Mae Brown, 
Commissioner, Mr. Marshall Smith, Director of Recreation, 
and Mr. D. Purdy, Senior Social Planner and Study Co-ordin- 
ator, visit the following cities: Halifax, Toronto, 
Milwaukee, Minneapolis and Calgary - as each has one or 
more new or different kinds of operation which will provide 
useful information for analysis and recommendations for 
changes in the present delivery of recreation services in 
Vancouver. The time required for this analysis is 10 days. 

- $ 3,000.00 

(5) Special Consultants (POSER) 

These recreation consultants will be employed to offer 
their expertise and criticism of the data analysis and 
recommendations to ensure that the proposals are both 
implementable and workable. A list of 5 of the best 
recreation consultants available in the lower Mainland 
has been developed for the above purposes. These funds 
represent honoraria for their services. 

- $ 1,500.00 

(6) Programme Matrix Analysis (RESER) 

An analysis of all programmes carried out by Community 
Centres, Complexes and Recreation Projects is underway 
by Social Planning Research staff. The object is to 
determine : 

(a) scope of recreation programming; 

(b) the depth and overlapping with other organizations 


in particular, Vancouver School Board 

- $ 1,500.00 


Coding, key-punching and computer costs for this aspect 
of the study are estimated to be: 


cont ' d. 
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(FINANCE-8) 


Clause 2 continued 


(7) 


Printing Costs (RESER) 

Costs will be Incurred for printing: 


$ 


500.00 


SUMMARY 


Total cost of the Study: 

(excluding Social Planning staff time) 

Park Board share 


$25, 728.00 
$14,500.00 
$11,228 .00 


Social Planning Dep^Ttaent share 


The Director of Social Planning and the Superintendent of the 
Board of Parks and Recreation recommend as follows: 

(1) that the $14,500 approved In principle by Vancouver City 
Council on February 5th, 1974 now be available to the 
Social Planning Department from the Board of Parks and 
Recreation budget to carry out the Study of the Recreation 
Services Division and applied to the following study areas: 

(a) one Consultants salary ($4,228.00) 

(b) Architectural Consultants - Interior/Exterior 
Design ($10,000.00) subject to agreements 
satisfactory to Director of Legal Services 

(c) Printing costs contribution ($272.00) 

(2) that $9,500 from the Department of Social Plannlng's POSER 
Fund be approved by Vancouver City Council for payment of: 

(a) the Public Opinion Survey 

(b) Analysis of Recreation Departments - Other Cities 

(c) Special Consultants 

Council approval Is required for Individual expenditures 
from the Department of Social Plannlng's POSER Account In 
excess of $5,000.00. 

(3) that the Director of Social Planning be authorized to 
approve the expenditure of funds as outlined In the pre- 
ceding recommendations. Including the Park Board funds. 

N.B. The additional costs of funding the Programme Matrix 

Analysis ($1,500.00) and Printing Costs ($228) totalling 
$1,728.00 from the Department of Social Plannlng's RESER 
Account does not require Council approval. 

The scope of the study will not examine the following components 
of the recreation network : 


These elements will be the subject of a separate analysis by 
the Social Planning Department at no extra cost." 


The City Manager submits the recommendations of the Director of Social 
Planning and the Superintendent of the Board of Parks and Recreation 
for Council CONSIDERATION. 


45 supervised playgrounds 
Co-ordination of playing fields 
Management of Stadiums 


r 
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INFORMATION 

3. Social Planning Department 
Artists Gallery 

The Director of Social Planning reports as follows: 

"On March 18th, 1974, Council approved my recommendation that the 
balance of funds in Materials Account #704/23 remaining unexpended 
as of May 31st, 1974 (estimated to be $17,600.00) be carried forwarc 
to November 30th, 1974, to allow the operation of the Artists Gallei 
in its new format. 

I advised at that time that I would make recommendations to Council 
in September 1974 regarding future auspices and finances for this 
program. 

As a result of economies in the operation of the Gallery and 
revenue from the sale of works of art, funds are available 
to continue the Gallery to the end of December 1974, at present 
levels of expenditure. 

However, an interim report is in order: 

(a) A majority of artists given their start with the Gallery 
have been able to move on to commercial galleries and many 
have become self sufficient and successful. 

(b) Agents from the Provincial Government's Art Bank have expressed 

an interest in part of the collection for their acquisition 
program. 

(c) A number of galleries have been using the Gallery's library of 
slides of local artists as a resource to discover new talent. 

(d) Several of the artists who were given their start with the 
program have been appointed to teaching positions with the 
Vancouver School of Art and other educational institutions. 

(e) Staff were extensively involved in organizing activities durin 
Celebration '74 on Granville Mall. 

I will be reporting to Council before the end of this year 
regarding future financing for this program in relation to the 
Departmental Budget." 

The City Manager submits the foregoing report for Council's 
INFORMATION. 

RECOMMENDATION 

4. Worker's Compensation Board 

Requirements for Fire Department 

The Fire Chief reports as follows : 

"The Worker's Compensation Board recently completed an inspection 
of all City Fire Halls with the purpose of ensuring that all 
building facilities and personal protective equipment meet the 
minimum standards laid dovm by the Accident Prevention Regulations 
as enacted by Provincial Parliament. 

A review of the Board requirements reveals that the following new 
equipment and building alterations will be required: 

Self contained breathing apparatus 

The practice of the Fire Department has been to maintain gauges 
on the face piece of the equipment. However, the recently revised 
Provincial Regulations require gauges to be installed on each air 
tank in addition to the one of the face piece. This will require 
the immediate purchase of the following equipment: 

cont'd. . . . 
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Clause 4 continued 


66 

New Gauges @ $17.50 each plus tax 

$1212 

.75 

22 

New Gauges (no Regulators) @ $17.50 + tax 

404 

.25 

40 

Valves @ $48.50 each plus tax 

2037 

.00 

10 

M.S. A. Ultra-view Face pieces @ $60.50 (tax 




included) 

605 

.00 

4 

Scotteramic Face pieces @ $51.85 (tax incl . ) 

20 7 

.40 


First Aid Supplies & First Aid Kits ;- 

The recently revised First Aid Regulations require the addition 
of larger bandages A, F and H to all existing First Aid Kits as 
well as the installation of First Aid Kits on 7 vehicles not 
previously required to carry them. 

This necessitates the following:- 

96 Packets "A", "F", and "H" Dressings, etc. 218.88 
7 First Aid Kits @ $11.00 77.00 

Modifications to Firetruck Exhaust Systems ; - 

The exhaust system on 24 firetrucks was found to be discharging in 
the area of the piomp panel, in contravention of the new 
regulations. Exhaust extensions will be installed to divert the 
exhaust discharge to a safe area. 

Units Requiring change-over 24 @ $40.00 each 960.00 
(No labour charge as work being done internally) 


Modifications to Fire Halls ;- 

The inspection showed that many of the scaffold planks and 
supports held at each fire hall did not meet the minimiom 
requirements of the Provincial Regulations and thus it is 
recommended that instead of equipping all fire halls with new 
scaffolding, in order to minimize the cost of complying with 
the Board order, one set of metal scaffolding and step ladders 
be purchased for use throughout all fire halls. 

Additional costs will be incurred as a result of a Board order 
to improve and repair where necessary tower ladders and platforms 
within the fire halls, this includes the installation of additional 
platform handrails and intermediary rails. 

This carpentry work can not be handled by the existing staff, 
thus additional labour costs are involved. 

Selected common Fir lumber 

Scaffold Planks 30 - 2 x 12 rough 12' @ $9.00 
Metal scaffolding complete with 6" skids 
Step ladders 4 @ $58.75 
Labour costs 90 hours @ $9.49 per hour 

Fire Coats & Helmets - Upgrading 

The inspection showed that the current coat and helmet replacement 
program, the costs of which have been included in the annual 
budgets, has not kept pace with the depreciation through general 
wear and tear and thus an order was issued for the immediate 
replacement of 70 turn-out coats and the renewal of reflective 
tape on many others. 


135.00 
270.00 
1874.88 
235.00 
854.10 


cent ' d . 


313 


Manager's Report, September 20, 1974 
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Clause 4 continued 


70 coats @ 
Reflective 


Reflective 


$45.00 

tape - 3 rolls ® $38.00 
50 rolls @ $ 7.50 
tape - 2 rolls @ $22.50 


3150.00 
114.00 
375.00 
45.00 


$12775.26 


The City Safety Officer accompanied the Compensation Board 
Inspectors throughout their inspection and concurs with the 
items listed and states that all items are consistant with the 
generally accepted standards and precautions taken to reduce 
the incidence of injury causing accidents to firefighters both 
in maintenance and training exercises and at firefighting 
activities . 

These expenses were not anticipated in the preparation of the 
budget and it will be necessary to provide additional funds to 
meet these legal requirements. A review of the Fire Department 
budget has been made and through internal transfers of funds, the 
requirements for "First Aid Supplies and Kits", "Modifications to 
Firetruck Exhaust Systems" and "Modifications to Fire Halls" 
can be met without additional funds. Additional funds in the 
amount of $8,150.40 will be required, however, to meet all 
requirements of the Worker's Compensation Board. 

The Comptroller of Accounts advises that, if approved, the 
necessary fxinds will be made available from Contingency Reserve. 

The Fire Chief Recommends that the sum of $8,150.40 be made 
available frcxn Contingency Reserve to cover the purchase of 
equipment and protective clothing required by the Worker's 
Compensation Board." 

The City Manager RECOMMENDS the foregoing be approved. 

5. Twice Annual Tax Billing: 

Mailing of 1975 Advance Tax Bills 

The Director of Finance reports as follows : 

"In April, 1974 City Council approved a report from the Director of 
Finance which contained a recommendation that the City purchase outside 
mailing services for the preparatory processinf^ and subsequent mailing of 
the 1974 property tax bills. 

Our first experience with this type of service has been very satis- 
factory. The entire mailing operation, completed within one week, consisted 
of folding and inserting 95,000 property tax bills and information brochures 
into envelopes; and stamping, sealing and delivering these envelopes to the 
Post Office. In the past this operation has remiired eight clerical weeks 
of effort over a three week period. The result of which has been a loss of 
general office efficiency and a lessening of our ability to provide adequate 
customer nervlce within the Property Tax Branch. 

In December of this year, the 1975 advance property tax bills will be 
ready for mailing. Because this is the first mailing associated \^rith the 
twice annual property tax billljig system we plan to include an explanatory 
information brochure and also a self-addressed business reply postage-paid 
envelope to encourage payment by return mail. In consideration of the 
planned volume, approximately 330,000 items, and the need for expeditious 
processing of this mailing in order to avoid conflict with the Christmas 
rush, I propose that the City contract this operation to an outside firm. 
It is also important to consider that at this time in the tax year, early 
December, the Property Tax Branch will be preparing for the annual year- 
end closing and reporting of tax data. The required demand in clerical 
effort, if in-house mailing were considerad, would seriously hamper those 
on-going tax operations. 


con 
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Clause 5 continued 


I therefore recommend 


That City Council approve the purchase of outside mailing services 
for the 1975 advance tax billing at an approximate cost of $3,000, these 
funds to be provided from Contingency Reserve, and that in the future thip 
service be nrovided in the Henfirtmental budget and be subject to review by 
the Budget Committee." 

Your City Manager RECOMMENDS that the foregoing report of the 
Director of Finance be approved. 



'JUL 9 1970 


Adjourned Council, July 9, 1970 6 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Social Service &. Health Matters 

(i) Laburnum Trees (Clause 1 ) 

MOVED by Aid, Hardwick, 

THAT this clause be adopted after adding the words 'on public 
property' to part (1) of the recommendation of the Medical Health 
Officer , 

- LOST 

MOVED by Aid. Linnell, 

THAT Clause 1 of the report of the Board of Administration 
(Social Service and Health matters), dated July 3, 1970, be 
adopted, and Clause 2 received for information, 

- CARRIED 

Harbours and Parks Matters 

Damage to Trees on Street Boulevards 
(1400 block Nelson Street) 


MOVED by Aid. Bird, 

THAT the report of the Board of Administration (Harbours and 
Parks matters), dated July 3, 1970, be received and a copy 
furnished to the Park Board for information, 

- CARRIED 

Building and Planning Matters 

(i) Fire Damage; 

Suite at 1926 Ferndale Street (Clause 1) 

It was agreed to defer consideration of this clause pending 
the hearing of a delegation as requested, 

(ii) Proposed Addition to Existing Senior 
Citizens Apartment Building; 

1966 East 19th Avenue (Clause 3) 

MOVED by Aid, Bird, 

THAT this clause be adopted and in respect of proposed floor 
space ratio change, approval be granted accordingly, 

- CARRIED 

(iii) Development Permit Application within 
the Fairview Slopes Area; 

605 West 8th Avenue (Clause 5) 


MOVED by Aid, Hardwick, 

THAT the development permit referred to in this clause be not 
authorized and the Director of Planning requested to bring in a 
report on the rezoning of the Fairview Slopes area forthwith, 

(not put) 

MOVED by Aid, Bird, in amendment, 

THAT the development permit be withheld pursuant to provisions 
of the City Charter, Section 570, to permit a Report Reference by 
the Director of Planning on, 

(a) this development permit application 

(b) the rezoning application re the Fairview Slopes area, 

- CARRIED 

,The motion of Alderman Bird having carried, the motion of Alderman 
Hardwick was not put. 
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(PERSONNEL - l) 


PERSONNEL MATTERS 



RECOMMENDATIONS 


1, Personnel Regulation No. 93 - Gratuity Plan 

The Director of Personnel Services reports as follows; 

"The Personnel Services Department is presently completing a 
review of the Personnel Regiilations in order to more accurately 
reflect the current procedures. 

In thus doing, I have revised Regulation No. 95» "Gratuity Plan". 
A copy is attached. Other copies have been forwarded to the 
Unions involved." 

The City Manager RECOMMENDS approval of the revised regulation. 


2. Conference - Canadian Rehabilitation Council for the 
Disabled; Attendance; One Health Department Momber 

The Director of Personnel Services reports as follows: 

"In November of 1973, the Canadian Rehabilitation Council for 
the Disabled called a Conference in Toronto. Mrs. L.N. Foster, 
Co-ordinator , Volunteers in Nursing and Boarding Homes, attended 
for British Columbia. She was one of six persons to be appointed 
to a National Steering Committee which has met in Toronto, Winnipeg 
and Vancouver to carry out the mandate of the National Conference. 

Mrs. Foster was requested to prepare a position paper on the 
needs of the Disabled in the field of Social Services. The opportunity 
to present her paper, as the only representative from Western 
Canada, to the Hon. Marc Lalond arose abruptly on August 15 & 16, 1974. 

This was of particular benefit to the Co-ordinator of Volunteers' 
program concerning the elderly and disabled. Mrs. Foster had an 

opportunity to voice directly to the Minister many unmet needs 
apparent in the community. 

The Medical Health Officer requests retroactive approval for 
Leave of Absence with Pay for August 14, 15 & 16, 1974 (Aug. 14 - 
travelling time to Ottawa) for Mrs. Foster's attendance at this 
meeting. All expenses were paid by the Federal Government. 

This request is not covered by approved Personnel Regulations. 
I recommend retroactive approval of this leave of absence with pay." 

The City Manager RECOMMENDS that the above recommendation of the 
Director of Personnel Services be approved. 


3 . Proposed New Position of Claims Supervisor 

The Director of Legal Services reports as follows: 

"The handling of claims brought against the City has been a 
function of the Law Department and has generally been 
assigned to the junior solicitor in the Department. The 
work was not full time and therefore he was still able to 
perform his other duties of a more 'legal' character. One 
of the dlsadv«ntage« was that as personnel chzmged, so 
changed thm person doing the work. 

Within the last two years the claims have doubled in 
volume. In addition, the recent insurance report, which 
was adopted by Council, now has the City self-insuring 
for the first $25,000.00 deductible. The insurance is 
directed more to the calamity than to the ordinary routine 
daiJRs. Fui^tlMrmore it Lm highly likely that the Law 


Cont'd . . 
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Clause #3 continued : 

Reform Conmiission' s recommendation that many existing 
defences available to municipalities should be eliminated 
will be adopted in some form or another. 

The claims work now occupies a very substantial amount of 
the solicitor's time and eventually will be full time, and 
I do not feel that this is a sensible deployment of the 
efforts of a highly-trained legal specialist. 

I believe that the volume and character of this function 
now justifies hiring a professionally-trained claims 
person who could take over the task from the solicitor, 
thus freeing him for work more in line with his training. 
I suggest, therefore, that an existing Solicitor I posi- 
tion be dropped and a Claims Supervisor position substi- 
tuted. As the complement of the Department would remain 
the same, I see no apace or secretarial assistance problems. 

I THEREFORE RECOMMEND: 

A. that one existing Solicitor I position be dropped; 

B, that a new position of Claims Supervisor be established; 

Ci that the Director of Personnel Services prepare a 

class specification and establish a pay scale subject 
to the approval of the City Manager." . 

The City Manager RECOMMENDS that the foregoing report of the 
Director of Legal Services be approved by Council. 


FOR COliHCfL ACTION SEE PAGE(S).^?^C^...^ 
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PROPERTY MATTERS 

RECOMMENDATIONS; 

1 . LEASE RENEWAL - 

10' Widening Strips adjacent to 

Lots 1 & 2, Sub. 1, Block 6, D.L. 526 

Situated S/E Corner Ulst & Granville Street 


Ihe Supervisor of Property & Insurance reports as follows: - 

"Tiro widening strips formerly the Northerly 10' of Lot 1 and the Westerly 10' 
of Lots 1 & ?, Sub. 1, Block 6, D.L. 5?6 , situated at the Southeast corner 
of 41st Avenue and Granville Street, were dedicated to the City of Vancouver 
by Home Oil Distributors Ltd. for future widening of 41st Avenue and Granville 
Street. These strips were leased back to Home Oil Distributors Ltd. for a 
10 year term expiring on August 31, 1974 subject to six month's notice of 
cancellation if required for Civic purposes. 

In response to a request from the lessees , the City Engineer has advised 
that he approves a 5 year extension subject to all the other conditions as 
contained in the present lease. The term has been reduced to five years 
as the physical widening of the street may be within that period. 

RECOMMENDED that those portions of the South side of 41st Avenue and the East 
side of Granville Street formerly the North 10' of Lot 1 and the West 10' 
of Lots 1ft?, Sub. 1, Block 6, D.L. 5?6 be leased to Home Oil Distributors 
Ltd. for a five year term commencing on September 1, 1974 subject to the same 
terms and conditions as contained in the present agreement, at the nominal 
sum of $10.00 for the term. " 

The City Manager 

R];COMMENDS that the foregoing recommendation of the Supervisor of Property 
and Insurance be approved. 


2. ACQUISITION FOR PARK SITE #7 
1 1i|.0 Comox Street 
W.^ of Lot B. Block 23. D.L. 1 85 

IM 8^p«ZTiaor mt Ihnfwtj and Inmunuio* reports m follovs:- 


V«at Half of Lot 5, Blook 23, District Lot l85, known as lll|0 Comox 
Str««t, has b««& offered for sal* to th« City by the owner'. This property 
forauB part of Faurk Site #7* vhldh le listed under Table II of Park Site 
Porohaaes Pxogxui 1971-1975t oonfizmed by City Couaoil on Beoember 15* 1970. 

These preadsea ooaprise a 2^storey frane dwelling with a main floor atrea of 
1,120 square feet j^, erected in 1905 on a lot 33' x 131*. Boned RH-UA. The 
dwelling oontalna Tl rooms, (dlrided into 9 rental tmits), 7 pltabing fixtorea, 
has a patent ahlngle roof, wood aiding exterior, oonorete foundation, fall 
baaement, and ia heated by an automatic oil-fired foznaoe. This dwelling ia 
la fair oonditlon. The unite are being rented on a aonth-to-aonth basis and 
the rental of thla property will oontlaue until the land ia required for park 
p«zposea. 

Following negotiations with the representative of the owner, he haa agreed to 
aell for the aum of $60,000.00 with the date of aale being Auguat 31, 197U, 
and aubject to the owner retaining rent-free poasesslon until September 30, 197U* 
TIU.S price la conaldered to be fair and equitable. The Superintendent of Faxka 
•md Public Beoraatioa oonoura in the purohaae of thia property. 

BBCOKKMBEDt 

That the Superrisor of Property and Inauranoe be authorised to acquire the 
property known aa llUO Comox Strtet for the aum of $60,000.00 on tiie foregoing 
bMia» alM<i»a1il« to Code #Uld9/- P^ric Board Claariag Aooouat." 

Cont'd.. 
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Clause 2 (Cont'd) 
Tlie City Manager 

RSCOMMENDS that the foregoing recornmendation of the Supervisor of Property 
aiad Insurance be approved. 


3. ACQUISITION FOR REPLOTTING AND 
FUTURE BOUNDARY ROAD WIDENING 
Lot 6, Blocks 10I4. to 106 
District Lots 36 and 5l • 
14.561 Boundary Road 


The Supervisor of Property and Insurance reports as follows :- 

"The above property, (Lot 6, Blocks 104 to 106, District Lots 
36 and 51) , which is one of seven remaining privately-owned 
properties facing Boundary Road between 29th Avenue and Moscrop 
Street, has been offered for sale to the City. At some future 
date, the East 34 feet of this property will be required for 
the widening of Boundary Road, with the balance of the property 
to be included in a new subdivision of this block. 

These premises comprise a one and three-quarters storey frame 
dwelling, with full basement, and having a main floor area of 
610 square feet, erected in 1910 on a lot 33' x 122', zoned 
R.S.I. The dwelling contains 3 rooms on the main floor plus 
2 rooms upstairs, 5 plumbing fixtures, has a patent shingle 
roof, asbestos shake exterior, a concrete foundation, and is 
heated by an automatic gas-fired furnace. This dwelling has 
not been maintained and is in poor condition. 

Following negotiations with the owner's representative, he 
has agreed to sell for the sum of $33,000.00 as of September 30, 
1974, subject to the owner retaining rent-free possession to 
November 15, 1974. This price is considered to be fair and 
equitable. It is proposed to demolish the dwelling when vacant 
because of its poor condition. 

RECOMMENDED 

THAT the Supervisor of Property and Insurance be authorized 
to acquire the property known as 4561 Boundary Road for the 
sum of $33,000.00 on the foregoing basis, chargeable to 
Code #4912/458." 

ntie City Manager 

RECOMMENDS that the foregoing recommendation of the Supervisor of 
Property and Insurance be approved. 

i|. ASSIGNMENT OF LEASE - 

Spur Track Agreement, Crossing Kent 

Avenue South to serve Lot B, Block 

13> D.L. 322, situated southwest 

corner of Main Street and Kent Avenue South 

The Supervisor of Property and Insurance reports as follows :- 

"On December 12, 1968, the City of Vancouver entered into 
an agreement with Evans Products Company Ltd., permitting 
the construction of a C.P.R. spur track across Kent Avenue 
South to serve Lot B, Block 13, D.L. 322, at the south- 
west corner of Main Street and Kent Avenue South. 

Lot B, Block 13, D.L. 322 has been sold to Block Brothers 
Contractors Ltd. as of May 31, 1974, and their solicitors 
have requested consent to an assignment of the subject 
agreement in accordance with the t«rmi *> contained therein. 


Gont 'd 
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Clause k (Cont'd) 


FFCO]yy.FNrFD That 

the City consent to the assignment of the agreement dated 
December 12, 1968, in the name of Evans Products Company 
Limited to Block Brothers Contractors Ltd., subject to the 
forms of assignment being satisfactory to the Supervisor of 
Property and Insurance and the Director of Legal Services." 

The City Manager 

lECOMMENDS that the foregoing recommendation of the Supervisor of 
Property and Insurance be approved. 

5. PARKING RATE INCREASE FOR CITY-OWNED PARKING SITE, 
Lots 2L(.-32 inclusive. Block 3.bj D.L. S'i+I 
Situated on the northeast corner of Dunsrauir 
and Richards Streets, also Lots 12-16 inclu- 
sive. Block 55> D.L. 51+1 » Situated East side 
Richards Street between Robson and Georgia 
Streets 


The Supervisor of Property and Insurance and the City Engineer 
report as follows :- 


"A. The City-owned parking site. Lots 24-32 inclusive. Block 

35, D.L. 541, situated on the northeast corner of Dunsmuir 
and Richards Streets, was purchased out of the parking 
meter fund and developed by the City. Since purchase, it 
has been advertised by tender. The present lessee, Metro 
Parking Ltd. , was awarded the management contract for a 
five year term, April 1st, 1971 - March 31st, 1976, at a 
flat rate of $3,500.00 per month, or 75% of the gross receipts 
per month, whichever is the greater. 


B. City-owned parking site. Lots 12-16 inclusive. Block 55, 
D.L. 541, situated east side Richards Street between 
Robson and Georgia Streets was acquired in 1950 as part 
of the million dollar parking by-law. The site was put 
to tender at that time, developed and operated by Gillette 
Brothers, in conjunction with their privately-owned adjoin- 
ing lots. The current lease is for a five year term 
commencing on January 19th, 1971 at a rental of $1,300.00 
per month or 70% of 1/2 of the total gross parking revenue 
derived from the operation of the combined private and 
City site. Lease was recently assigned to Imperial Parking 
Ltd. 

Both lots are operated at rates set down in accordance with 
the former Vancouver Parking Commission at that time, namely, 
15<: for the first hour, 20<? for the second, 25<: per hour 
thereafter, maximum daily charge $1.60. Evening parking 
rate and monthly contract parking rate to be left to the 
discretion of the operator. 

By Resolution of Council dated April 23rd, 1974, five 
City-owned lots managed by theDownt own Parking Corporation 
and operating under the same terms as the above sites, 
were increased to 150 and 20<? per 1/2 hour and varying 
maximum rates from $1.50 to $3.00 depending upon location. 
Both Metro Parking Ltd. and Imperial Parking Ltd. have 
indicated that rising costs due to inflation resulted in 
parking revenues barely meeting their rental obligations. 


Cont'd 
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(PRO PARTIES 


Clause 5 (Cont'd) 


We, therefore, request that the rate structure set out 
in their original agreements be changed from the former 
Vancouver Parking Commission rates to the present rate 
structure charged by the Downtown Parking Corporation on 
Richards and Georgia Streets, that is 15<: per 1/2 hour 
and a $2.00 maximum. 


The Supervisor of Property and Insurance and the City Engineer 
have reviewed the lessees' requests and are of the opinion that 
they have a valid reason in view of recent developments, and 

RECOMMENDED that the rate increase as shown above be approved." 

The City Manager 

lECOMMENDS that the foregoing recornrnendation of the Supervisor of 
I'roperty and Insurance and the City Engineer be approved. 


FOR COyNCiL ACTION SEE PA6E(S) 
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Department Report, September 20, 1974 (BUILDING 

BUILDING & PLANNING MATTERS 

RECOMMENDATION 


1 « Point Grey Road Property Acquisition Program 


The Director of Planning reports as follows: 

"On July 31, 1973 City Council resolved that the present policy of 
reporting all applications for development permits on the north 
side of Point Grey Road be continued. 

A development permit application (#66377) dated April 8, 1974 has 
been received to add to a single-family dwelling at 3513 Point 
Grey Road; this is an outright use in the R5-2 zone. 

On June 11, 1974 City Council instructed the Director of Planning 
to report back on alternative development schemes for this area. 
If any of the schemes introduced in this area involve property 
acquisition, approval of this development will make property 
acquisition more expensive at a later date. 

On June 11, 1974 City Council also resolved that a development 
permit at 3019 Point Grey Road not be issued for a conditional 
use unless the northerly five feet of property was dedicated to 
the City for $1.00; this insured future public access to the beach. 

The Kitsilano Planning Committee has reviewed this proposal 
and recommend it be approved, however, the owner be re- 
quested to dedicate to the City the northerly five feet of 
property," 

The Director of Planning RECOMMENDS that the recommendation 
of the Kitsilano Planning Committee be approved. 


FOR COUNCIL ACTION SEE PAGE(S)e?SQ..... 
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CLAIMS - 1) 


LICENSES & CLAIMS MATTERS 


CONSIDERATION ; 

1. Re P.C. #540 Blythe, T.E.; Legal Expenses 

The Director of Legal Services reports as follows : 

"The following resolution of the Police Commission has been 
received from the Secretary to the Commission: 

'THAT the account of Mulligan, Hogan & Co. in the amount 
of $350. for professional services rendered by Mr. J. W. 
Hogan in connection with the defence of P.C. 540 Blythe, 
T.E., on a charge of Common Assault be submitted to City 
Council with a recommendation for payment under the terms 
of Section 472 of the Vancouver Charter." 

The circumstances surrounding this matter have been reported 
as follows : 

'On April 8, 1973, two informations were laid alleging 
common assault by PC 540 Blythe as a result of an informa- 
tion affimed by Martha Geisbrecht, (1) 04941 common 
assault, and, (2) 04940 assault causing bodily harm. 

This incident arose out of the arrest of Martha Geisbrecht 
and the charging of this person with: 


The Supreme Court Registry advises that on February 25, 1974, 
Martha Geisbrecht was tried by Judge and Jury. The Jury 
returned with guilty counts on Count 1 and Count 3. Judge 
Shultz sentenced Martha Geisbrecht on Count 1 to pay a fine 
of $200.00 or 2 months, and on Count 3 to suspend sentence 
and be placed on probation for 3 years . 

On March 1, 1974, Assistant City Prosecutor Mr. Kerry Smith, 
discussed this case with City Prosecutor, Mr. A.S. McMorran, 
and a stay of proceedings was entered on each count against 
Police Constable #540 Blythe.' 

The account, when compared with similar previous occurrences, 
does not appear out of line. If taxed, I doubt that the 
Taxing Officer would reduce it. 

The above recommendation is therefore submitted for Council's 
CONSIDERATION. " 


Count 1 - 
Count 2 - 
Count 3 - 


theft under $50.00 

possession of stolen property under $50.00 
assault of Police Constable #540 Blythe. 


FOR COUNCIL 


ACTION SEE PAGE(S) .<^^. 
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FIRE AND TRAFFIC MATTERS 

RECOMMENDATION 

1. Traffic Signal Modifications: 
Hastings and Cassiar Streets 

At the City Council meeting on March 12, 1974, a portion of clause five 
of the Official Traffic Commission report dated February 28, 1974, which dealt 
with proposed signal modification at the intersection of Hastings and Cassiar 
Streets as part of the 1974 Signal Program was deferred for further explanation 
by the City Engineer. 

The City Engineer reports as follows: 

"The intersection of Hastings and Cassiar Streets does not have the 
capacity to handle the freeway link traffic volumes (between the Freeway and 
the Second Narrows Bridge) along with the normal arterial street volumes. 
The congested situation along Cassiar Street was for some time considered a 
temporary condition which would be relieved when the Provincial Government 
undertook to construct either the freeway link or grade separation a,t the 
intersection of Hastings and Cassiar Streets. 

During the past ten years we made repeated examinations of the traffic 
volumes and flows at Hastings and Cassiar Streets to determine the merits of 
providing separate signal control for the left turn movements. Each examination 
concluded that this form of traffic signal control during peak travel periods 
could add to both the overall vehicle delay along Cassiar Street and the 
congestion at the intersection of Hastings and Cassiar Streets; the reason for 
this is simply that during the period when each motorist receives a green 
indication specifically for left turns, three "through" motorists are being 
delayed. 

This viewpoint is still valid, but it must now be tempered with the 
knowledge that conditions along Cassiar Street are no longer temporary. Now 
that we have been advised that the Provincial Government has no plans to 
construct either the freeway link or grade separation, we have reviewed the 
intersection control arrangement with a view to optimizing the signal equipment. 

The proposed signal modifications should not be considered as a cure 
for conditions at this intersection. These changes will merely alter the 
relative delay between "left turning" and "through" motorists. Whereas the 
left turns now take place during the clearance or amber interval, and as a 
result are delayed, separate signal indications will permit more left turns 
(at the expense of delaying through motorists). 

With the traffic control equipment now available, we can have the 
flexibility of satisfying the left turn demand for the most part of the day, 
with a different lesser allocation of time for the separate left turn 
movement during peak periods. This then means that the signal equipment will 
provide efficiently for all traffic movements, say for 20 hours each day, but 
during the peak a.m. and p.m. periods may have to function in a similar manner 
to the existing signal equipment. This flexibility permits us to have a 
situation which is equal to or better ,than the existing with respect to length 
of vehicle line-ups on the approach to Cassiar and Hastings Streets during 
heavy traffic flow. 

By satisfying a greater portion of the left turn demand, there will 
be a reduction in the present practice of left turning motorists using res- 
idential streets to by-pass the intersection of Hastings and Cassiar Streets. 
An equally important benefit is that separate left turn signal control will 
reduce the unfavourable trend of accidents at this intersection involving 
left turning motorists. In 1973 alone, this intersection had 58 reported 
accidents of which 23 involved left turning vehicles and therefore, correc- 
tAble by this form of signal modification. The property damage in these 
23 accidents totalled $19,560. 

It should also be noted that the traffic volume pressure felt along 
Cassiar Street might be lessened if a suitable means of metering the traffic 
volume onto Cassiar Street from the freeway could be found. Accordingly, we 
propose to exfimine this closely to see if this concept can be applied to 
this portion of Cassiar Street. 

It is therefore RECOMMENDED that this matter of signal modifications 
deferred on March 12 be approved for installation as part of the 1974 Signal 
Program." 
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INFORMATION 

2. Traffic Arrangements During Construction 
of the Provincial Government Complex 
(Blocks 51, 61 and 71) 

The City Engineer reports as follows: 

"Construction of the Provincial Government complex on Blocks 51, 61 
and 71, including a truck tunnel under Howe Street, is scheduled to commence 
about October, 1974. The work will be carried out in several phases, and 
will involve significant disruption of normal traffic flows in the area. 
Construction arrangements have been worked out jointly between Concordia 
Management and the Engineering Department to minimize public inconvenience 
while permitting construction activity. This report outlines these traffic 
arrangements and provides approximate time schedules for the various phases. 

Howe Street 

With respect to the normal Howe Street alignment, generally the con- 
tractor will occupy the westerly sidewalk and curb lane with the exception 
of a bus stop which will be located north of Nelson Street. At the bus 
stop the hoarding will be located 8 feet behind the curb for a distance of 
145 feet. 

Occupation of the curb lane on Howe from Smithe Street to the Courthouse 
will be from early 1975 to late 1976. Occupation of the curb lane from 
Nelson to Smithe will be from early 1975 until late 1977. It will not be 
possible to make any provision to offset the loss of one traffic lane on 
Howe Street. 

Hornby Street 

Generally the contractor will occupy the easterly sidewalk and curb 
lane except for a bus stop just north of Nelson Street and a bus stop just 
south of Robson Street. At these bus stops the hoarding will be relocated 
8 feet behind the curb for a distance of IIO feet at each location. 

Occupation of the curb lane between Smithe and Robson will commence 
near the end of 1974, and between Robson and the Courthouse, around the 
middle of 1975. Use of the sidewalk and curb lane at these two locations 
will be returned to the public late in 1976. The contractor will occupy 
the curb lane between Nelson and Smithe from early 1975 to late 1977. The 
loss of the curb lane on the east side of Hornby Street will not reduce 
traffic capacity, since the present metered parking on the west side of 
Hornby will be denied during rush hours. 

Nelson Street 

The contractor will occupy the northerly sidewalk and curb lane (10 
feet) between Howe and Hornby Streets from early 1975 until late 1977. 
There will not be any loss of traffic capacity, since the contractor will 
occupy the present parking lane. 

Smithe Street 

During various stages of construction, pedestrian and vehicular 
facilities on Smithe Street will be relocated to facilitate different phases 
of the work. However, a minimum of four traffic lanes (each lane to be 10 
feet wide) and one pedestrian sidewalk will be maintained at all times. 

Robson Street 

On June 5, 1974, City Council approved the closure of Robson Street to 
all traffic from Hornby to Howe in February, 1975, to facilitate construction 
of the Provincial Government complex. This closure is now scheduled to take 
place in May of 1975, and will be permanent for automobile traffic. We see 
no way of preventing the congestion that will result from this closure. 

During the construction closure, pedestrians on Robson Street will be 
diverted via a pedestrian walkway immediately south of the existing Courthouse. 
This pedestrian diversion will be required until a pedestrian sidewalk can be 
again provided on Robson Street, estimated to be around early 1976. 

Bus operation should return to Robson Street around the middle of 1976. 

On-street construction arrangements will be in accordance with the City 
of Vancouver Traffic Control Manual For Work On City Streets. 


The City Engineer submits the above report to Council for INFORMATION." 

FOR COUNCIL ACTIOM SEE PhQE{S) .2iL 
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Adjourned Council, July 9, 1970 7 

BOARD OF ADMINISTRATION AND OTHER MATTERS (cont'd ) 
Building and Planning Matters (cont'd ) 

(iv) Shannon Estates: Granville and 57th Avenue 
Extension of Development Permit #44070 (Clause 6) 

It was agreed to defer consideration of this clause pending 
the hearing of delegations as requested. 

(v) Roof Signs: Neon Products Ltd. ) 

Roof Signs: General ) (Clause 8 ) 

(a) The Board of Administration submitted a report of the 
Director of Planning for the information of Council in respect 
of three outstanding applications for roof signs received from 
Neon Products Limited on sites at the following locations: 

8593 Granville Street 
1541 West Broadway 

It is pointed out that there is a proposed amendment to the 
Zoning and Development By-law for consideration at a Public 
Hearing. If the amendment is passed, such signs generally will 
not be permitted. 

Neon Products, Limited requests an opportunity to appear 
before the Council on the matter. 

MOVED by Aid. Bird, 

THAT these development permit applications be withheld 
pending the Public Hearing on the proposed By-law amendment to 
control roof signs. 

- CARRIED 

(b) The Council noted a communication from the Town Planning 
Commission, dated July 2, 1970, asking the Council consider 
making application to the Legislature to obtain a Charter Amendment 
enabling the City to require the removal of all roof signs in the 
City within a reasonable period. 

MOVED by Aid. Wilson, 

THAT the foregoing proposal of the Town Planning Commission 
be referred to Council when considering Charter Amendments and 
in the meantime, the Corporation Counsel be instructed to prepare 
a report on the suggestion for consideration at that time. 

- CARRIED 

(vi) Balance of Building and Planning Matters 

MOVED by Aid. Linnell, 

THAT, in respect of report of the Board of Administration 
(Building and Planning matters), dated July 3, 1970, Clauses 2 
and 4 be adopted and Clause 7 received for information. 

- CARRIED 

Licenses and Claims Matters 

Claim of Phyllis Prochera 

MOVED by Aid. Linnell, 

THAT the report of the Board of Administration (Licenses 
and Claims matters), dated July 3, 1970, be adopted. 


- CARRIED 


t 

REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON WATERFRONT AND ENVIRONMENT 


September 5, 1974 


A meeting of the Standing Committee of Council on Waterfront and 
Environment was held on Thursday, September 5» 1974, in #1 Committee 
Room, third floor. City Hall, at approximately 10:30 a.m. 

PRESENT ; Alderman Pendakur (Chairman) 
Alderman Linnell 
Alderman Massey 
Alderman Gibson 

ABSENT ; Commissioner DiMoulin 

CLERK ; M. Cross 


The Minutes of the Meeting of August 29, 1974, were adopted. 
RECOMMENDATION 

1. Prog:ress Report - North Arm of the Eraser River 

Mr. Ross Macdonald of the Planning Department advised that the 
report of the Director of Planning dated August 22, 1974, is 
a progress report on the work carried out to date on a 
comprehensive study of the North Arm of the Eraser River. He 
stated that the interim policy guidelines in the report expanded 
on the policy for public access to the Eraser River adopted by 
Council on December 11, 1973. 

The Committee 

RECOMMENDED 

THAT Council adopt the following interim policy guidelines 
for the development of the Eraser River shoreline: 

(a) in future, development and/or redevelopment on the shoreline 
should be confined to water users or for recreation only. 


(b) recreational amenities such as walkways, lookouts, setbacks 
and landscaping, etc., should be requested of existing 
industries, where possible, and encouraged. 

(c) strategic land acquisition should be considered as 
opportunities arise: e.g. the City might purchase an 
existing industrial site and develop a compatible 
industrial/recreational use or try to encourage non-water 
users to relocate on available City^owned land in the 
south-east section of Marine Drive. 

(d) for the immediate future, street end parks, walkways, 
viewpoints, cycle-paths, etc., should be developed in 
a few selected locations. 

(e) the study area will include all lands south of Marine 
Drive. 


cont ' d 
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September 5, 1974 

Clause No.l continued 

FURTHER THAT the Director of Planning be instructed to report 
back to the Committee with respect to amending the Zoning and 
Development Bylaw to provide for 

(a) public access along the waterfront 

(b) setbacks along the shoreline 

(c) compatible landscaping to the satisfaction of the Director 
of Planning adjacent or nearby City^owned property 

(d) view protection from existing streets when land consolidation 
by industries occurs. 


2. Columbia Containers 

At its meeting of August 15, 1974, the Committee resolved: 

"THAT the Director of Planning report to the next 
meeting of the Committee on why Columbia Containers' 
facility has not yet been painted." 

The Chairman stated that Colximbia Containers had appeared before 
the Environment Committee and Council and had agreed to paint the 
facility. Council requested that the colour be to the satisfaction 
of the Urban Design Panel, who have since recommended a light grey 
colour. The Committee felt that the two community groups which 
appeared before Council should be informed that the Urban Design 
Panel has recommended light grey and that the Director of Permits 
and Licenses will be requesting Columbia Containers to comply 
with the condition of their development permit requiring them to 
paint the facility. 

On August 15, 1974, the Committee also resolved: 

"THAT the Director of Planning report to the next meeting 
of the Committee on whether there are features in the 
existing City Zoning Bylaw to provide for environmental 
considerations . " 

The Chairman noted that whenever the Committee considers the 
development permit application for a development in the 
waterfront areas they have to question why no landscaping 
has been provided. It was the opinion of the Committee that 
landscaping should be an automatic condition of any development 
along the Fraser River or on the Burrard Inlet waterfront. 

Mr. Gray advised that with respect to outright uses there is no 
provision in the Bylaw to require landscaping. On conditional 
use developments landscaping could be required as one of the 
conditions of the development permit application. 

RECOMMENDED 

THAT the Director of Planning be instructed to 

require the provision of landscaping treatment as a 
condition of development permit applications for all 
conditional use developments along the Fraser River 
and the Burrard Inlet waterfronts. 

bring forward an amendment to the Zoning and Development 
Bylaw to require outright use developments along the Fraser 
River and Burrard Inlet waterfronts to enhance general 
amenity and public interest by providing landscaping, 
suitable planting and treatment of buildings. 

The meeting adjourned at approximately 11:30 a.m. 

FOR COl^KtL mm SFE PA6F(S)tg,g^/_ 


PART REPORT TO COUNCIL 


STANDING COMMITTEE OF COIHSICIL 
ON 

SOCIAL SERVICES 


September 5, 1974 

A meeting of the Standing Committee of Council on Social Services 
was held in the No. 1 Committee Room, Third Floor, City Hall, on 
Thursday, September 5, 1974, at 1:00 p.m. 

PRESENT: Alderman Rankin, Chairman 

Alderman Gibson 
Alderman Marzari 

ABSENT: Alderman Hardwick (Civic Business) 

CLERK: H. Dickson 

INFOimATION : 

1 . Vancouver Women's Health Collective - Zoning Problem 

The Committee had before if for consideration the attached letter 
dated August 26, 1974, and brief, which outlines the Vancouver Women's 
Health Collective's problem in that their house at 4197 John Street 
does not conform to existing by-laws. City Zoning Planner, H.W. Gray, 
appeared before the Committee and stated the Technical Planning Board 
has rejected the Collective's application for a development permit to 
remain there because an adjacent neighbour expressed opposition. He 
added the Collective has appealed this rejection to the Board of 
Variance . 

Claudia MacDonald, spokesman for the Collective, told the Committee 
the Collective now has a letter of support from the neighbour who 
previously objected to the Collective's use of the building. 

Following discussion, it was, 

RESOLVED, 

THAT the Vancouver Women's Health Collective be asked to 
withdraw their appeal to the Board of Variance, make a 
new application to the Technical Planning Board for a 
development permit for one year, subject to renewal, and 
that the Committee ask the Technical Planning Board to 
look favourably on the Collective's application for a one 
year permit to use the premises at 4197 John Street. 


2 . Royal Rooms - 237 Main Street - Lease Increase 

Owner, Dong Sai Hong, has increased his lease to rooming-house 
operator, Kwok Tong Quan , from $57 5 a month to $9 90 a month. At 
its meeting on August 29, 1974, the Committee heard from both parties 
and resolved to defer the matter until a list of rental rates was 
submitted by Mr. Quan. 

The Committee had before it for consideration a list of 
rental rates and letter from Miss Nora Lowe, Mr. Quan ' s represent- 
ative. Also before the Committee was a letter from Mr. D. Chong on 
behalf of Mr. Dong Sai Hong. 

During discussion the Committee noted the Interim Rent Stabilizatioi 
Act does not apply to this type of commercial arrangement between the 
building owner and the building operator. The Committee told the 
operators it has no power to deal with this problem. It was noted that 
the 54 rooms are rented primarily to elderly welfare recipients and 
pensioners . 

FOii^owing discussion, it was 

RESOLVE.: , 

THAT tho Commit cee write to the B. C. Rental sman and the 
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Attorney General and ask that they examine this problem 
and determine a suitable length of lease period, and increase 
of lease, and whether there are funds available for a 
subsidy, and report their decision to the Social Services 
Committee as soon as possible. 


3 . Vancouver Indian Centre Society 

I Council in April approved a grant of $16,500 toward the Society's 

I request for $29,379. Subsequently, the Society requested an additional 

I grant of $12,879 and Council on June 11, 1974, referred this matter 

■ to the Social Services Committee. 

The Chairman advised the Committee a meeting was held this 
morning and it was agreed additional information is required before 
the Committee can consider this additional grant. He advised that the 
item, therefore, is deferred to the Social Services Committee meeting 
of September 12, 1974. 

INFORMATION AND RECOMMENDATION 

4 . Residents of 400 Block East 15th Avenue - Eviction Notice 

Residents of five houses in the above block have been given notice 
to vacate by September 30, 1974, to permit an extension to Mount St. 
Joseph Hospital. 

Mr. Norm Barth, Director of Hospital Planning for G.V.R.D. told 
the Committee Mount St. Joseph Hospital has been given approval by 
B. C. Hospital Insurance Services to proceed immediately with its 
construction-management extension program, and that the property is 
required October 1, 1974. 

He said construction would start a week to ten days after the 
residents of the five homes have vacated, and that the hospital is 
currently interviewing candidates for the position of construction 
manager . 

A representative of Canada Trust, which rents out the houses, 
stated residents were given as much notice as possible and that notice to 
vacate by September 30, 1974, was given August 7, 1974. He stated his 
company is attempting to find new accommodation for the residents. 

Following discussion, it was 


THAT consideration of this item be deferred to the next 
meeting, Thursday, September 12, 1974, and in the interim 
Mr. Barth provide the Committee with confirming evidence 
of the date of the ibeginning of construction and that the 
Supervisor of Property and Insurance advise the Committee on 
what assistance, financial or otherwise, the City may 
provide in relocating the residents. 

And it was 


RESOLVED, 


RECOMMENDED , 


THAT the City take the five houses in the 400 Block East 1st 
Avenue which are to be demolished for an expansion to Mt . St. 
Joseph Hospital off the Tax Roll at the end of 1974. 


The meeting adjourned at approximately 2:30 p.m. 


* * * 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON CIVIC DEVELOPMENT 


September 5, 1974 


A meeting of the Standing Committee of Council on Civic Development 
was held on Thursday, September 5, 1974, in the #1 Committee Room, 
third floor. City Hall, at approximately 3:30 p.m. 

PRESENT : Alderman Hardwick (Chairman) 

Alderman Massey 
Alderman Bowers 
Alderman Pendakur 

CLERK : G. Barden 


^RECOMMENDATION 

1. Downtovm Vancouver Study 

On August 27, 1974, City Council referred a section from the 
current draft of the Downtown Study entitled "Procedure for 
Control of Development" to the Standing Committee of Council 
on Civic Development for consideration and report prior to 
distribution for public discussion and consideration. 

This draft section describes a number of alternative ways of 
changing the present process of control and development including 
the development of a Hearing Board to assume in part the functions 
of the Technical Planning Board and a Working Committee to expand 
the Development Permit Sub-Committee. 


The Downtown Study Team presented a summary of the current draft 
on Section 2 "Procedures for Control of Development" dated 
September 4, 1974. (Copy circulated) 

The Committee discussed the five steps proposed to provide an 
efficient economic procedure for control of development in the 
Downtown. These steps are described in detail in the summary 
noted above. 

The Committee centred their discussion on the proposed "Working 
Committee" and "Urban Development Board" and made the following 
amendments : 

(i) the Working Committee would consist of staff officials 
chaired by the Director of Planning or his nominee. 

(ii) the Urban Development Board would consist of five 

members appointed by the City Council for three-year 
terms overlapping. 

After further discussion, it was 

RECOMMENDED 

(a) THAT the section of the Downtown Study entitled 

''Procedure for Control of Development" as outlined 
in the summary be approved, as amended above, for 
circulation to the City Manager, other City Departments 
and interested public groups for reaction and comments 
to the Director of Planning, 

Cont'd . . . 


standing Committee of Council on Civic Development 2 

September 5, 1974 

Clause #1 continued ; 

I 
I 

I (b) THAT the Director of Planning report back to the 

j Committee in 30 days on the comments received. 

i 

2 , Heritage Designation - List of Buildings 


The Committee had for consideration a report of the Vancouver 
Heritage Advisory Board dated September 3, 1974, with attached 
list of 24 buildings the Board was requesting Council to designate 
as heritage structures. 

A memorandum from the City Manager dated September 5, 1974, was 
distributed at the meeting advising that the No. 2 Firehall 
building at 270 East Cordova, included in the above list, is 
being sold. Funds from the sale would be used as part of the 
cost of construction of a new No. 2 Firehall at Main and Powell 
Streets. 

Discussion took place on heritage preservation of entire buildings 
or facades only and whether grounds, interiors, certain floors, etc. 
would be included. The Committee agreed that advertisements for 
the Public Meeting should advise that exteriors only would be 
designated for heritage preservation except where specifically 
noted in the list of buildings. 

Following discussion, it was 

RECOMMENDED 

THAT the list of 24 buildings be referred to a Public Meeting 
prior to Council designating them as heritage structures. 


The meeting adjourned at approximately 5:15 p.m. 

FOR COliFiCIL ACTION SEE PAGE(S)x2Z.&..^ 
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REPORT TO COUNCIL 


OFFICIAL TRAFFIC COMMISSION 



September 11, 1974 


A meeting of the Official Traffic Commission was held in the 
No. 1 Committee Room, Third Floor, City Hall on Wednesday, September 11, 
1974 at approximately 10:00 a.m. 


PRESENT : 


ALSO PRESENT: 


ABSENT: 


CLERK : 


Alderman Marzari (Chairman) 

Mr. K. Dobell, Assistant City Engineer, 

Traffic and Transportation 
Mr. R. G. Jackson for Director of Legal 

Services 

Trustee H. Boyce, Vancouver School Board 
Supt. D. W. McRae, Traffic Division, 
Vancouver Police Department 

Mr. W. Curtis, City Engineer 
Mr. J. McLewin, Traffic Operations 
Engineer 

Alderman Pendakur 
City Manager 

G. Barden 


Adoption of Minutes 

The Minutes of the meeting held July 24, 1974 were adopted. 


RECOMMENDATIONS 


1, Knight Road Area and Traffic Light at 47th and Knight 

On June 25, 1974 City Council in response to a delegation of the 
Knight Road Area Council referred the following items to the Official 
Traffic Commission for further consideration: 

"1. Stringently enforced speed controls (on Knight Street) 

2. Pushbutton controlled traffic lights on marked crosswalks 
(at 29th, 37th, 47th and 62nd Avenues) 

3« A well regulated traffic flow 

4. Enforced truck restrictions 

5. The Assistant City Engineer, Traffic and Transportation, 
consider what traffic safety measures can be implemented 
when the park is completed in the Knight Road Bridge area 
on the south side of Marine Drive." 

The City Engineer submitted a report dated September 3, 1974 
entitled 'Request for Further Traffic Controls on Knight Street 
South of King Edward Avenue', and recommended the following: 

"1. The Provincial Government be requested to reduce the 
bridge speed limit to 40 m.p.h. 
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2. Installation of a pedestrian signal at 6lst and Knight 
to be submitted to Council with the 1975 signal program 

3. Other pedestrian signals requested on Knight not be 
approved at this time, pending a City wide review of 
similar situations." 

Mr. Fred Miller, Chairman of the Knight Street Committee, urged 
iihat the Commission approve installation of a peaestrian signal at 

7th and Knight. Mr. Dobell advised that the Engineering Department 
:|.s presently investigating installation of additional signals on 

night Street in the second phase of their pedestrian signal study 
4nd this should be submitted to the Commission early in 1975* Tlie 
installation of additional signals will have to be delayed as there 
is no eauipment available at the present time. Mr. Dobell stated 

hat overhead school signs are authorized for installation at 37tli 
Ajvenue and felt no further treatment is required at present, although 
an illuminated sign with flasher could be installed if the Commission 
viished. 


The Commission discussed the crossing problem at 37th and Knight 
and felt the situation was aggravated by a steep incline which pre- 
sented a sight problem at this intersection. 

V/ith regard to the delegation's request for enforced truck re- 
strictions Mr. Dobell advised that the matter has been under review 
in conjunction with a comprehensive investigation of the City's total 
truck system and a report will be presented directly to Council on 
October 1, 1974. Copies will be forwarded to all interested parties 
prior to the meeting. 

The Police Department advised that they have been maintaining a 
high level of enforcement of speed controls on Knight Street including 
radar since the opening of the Knight Street bridge earlier this year. 
The Commission urged the Police Department to continue this surveillance 
until the report on Knight Street is completed., Supt. McRae assured 
the Commission that this surveillance would be continued. 

Following further discussion it was 

RECOMMENDED 

1. The Provincial Government be requested to reduce the 
bridge speed limit to 40 m.p.h. 

2. Installation of a pedestrian signal at 6lst and Knight 
to be submitted to Council with the 1975 signal program 

3. Other pedestrian signals requested on Knight not be 
approved at this time, pending a City wide review of 
similar situations. 

4. THAT an overhead flasher be installed at 37th and Knight 
and the City Engineer review and report as to its 
effectiveness within a few months of installation, and 
funds up to $1,500 be approved from 'Contingency Reserve 
for this installation. 


2. Tisdall Street/45th Avenue - Oakridge Traffic 

The City Engineer in a report dated September 5, 1974 advised 
that on July 24i 1974 the Official Traffic Commission considered a 
City Engineer's report dated May 24, 1974 on traffic conditions at 
Tisdall Street and 45th Avenue and approved the report in principle. 
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The Commission requested the City Engineer to examine off-street 
I'outing patterns and survey the residents in the area for their 
reaction to the proposed closure of 45th Avenue crossings o A 
questionnaire was sent out to the residents on August 23, 1974; 
however, to ensure an adequate response particularly from people 
who might have been on holidays, results of the questionnaire will 
not be available until mid-September. 

The City Engineer advised that the matter will be reported 
on at the next meeting of the Official Traffic Coraraission. 

RECOMMENDED 

THAT the report of the City Engineer dated September 3, 1974 
be received for information. 


3 . Pedestrian Signals 

The City Engineer submitted an 'Information Report on Pedestrian 
Signal Installations' dated August 29, 1974. The report states in 
part as follows: 

"In June of this year City Council approved an Official Traffic 
Commission recommendation for the installation of l6 pedestrian 
signals. These l6 locations coupled with the three approved 
earlier as part of the 1974 signal program, bring to 19 the 
number of pedestrian signals approved in 1974, but still waiting 
for installation. 

At the present time, there is sufficient equipment on hand to equip five 
intersections with pedestrian signal control, with the remainder scheduled 
for installation upon delivery of the ordered equipment. 

The expected delivery date for the signal equipment on order will be 
delayed up to six months as the signal manufacturing companies are behind 
schedule due to labour strikes, work stoppages and other unforseen delays. 

Accordingly, we plan to have two locations equipped with pedestrian 
signal control for school opening this September, namely, 12th Avenue at 
Lakewood Street and Hastings at Skeena Street. Three other locations, 2nd 
Avenue at Columbia Street, Main Street at 28th Avenue and Cambie Street at 
18th Avenue, will receive pedestrian signal control in September/October 
this year. Our work forces will proceed with preliminary installation work 
at the remaining 14 intersections so that the pedestrian signals will be 
Installed and operating as soon as practical after delivery of equipment, 
now expected in early 1975." 


Mr. Dobell noted that as a result of further delays in delivery 
of equipment, the two signals planned for school opening will now 
not be installed until early October. 

Following discussion it was 
RECOMMENDED 

THAT the City Engineer's report dated August 29, 1974 be 
received for information. 


:4. Pofi Bar - Charles Street and Commercial Drive 

i 

The City Engineer in a letter dated September 5, 1974 reported 
on the 'Need for Reserved Resident Parking in the 1700 Block Charles 
Street'. A petition was received in February, 1974 requesting a 
Resident-Parking-Only zone in the 1700 Block Charles Street. The City 
Engineer reported that parking densities were quite high; however. 
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space was usually available on both sides of the street. Also, at 
■ least 50',j of the vehicles parked on any evening belonged to residents 
of the block. The City Engineer reported further that there is lane 
access to both sides of Charles Street and most residences have space 
available off these lanes. During observations these off-street 
spaces were never more than 50'.^ occupied. The petitioners were advised 
that Resident-Parking-Only zones would not be established and if on 
occasion the parking densities did reach 100>'), they should make use 
of the available off-street space. The City Engineer in response to 
this most recent request made further observations in this block and 
found conditions are virtually unchanged and therefore would still 
recommend that Resident-Parking-Only zones not be established in this 
block. 

After discussion it was 
RECOMMENDED 

(i) THAT the City Engineer's recommendation contained in his 
report dated September 5> 1974 that Resident-Parking -Only 
zones no+ he established in the 1700 Block Charles Street 
be approved. 

(ii) THAT the matter be again reviewed next May and local 
residents be advised of this fact. 


5. Bus Route - No. 21 Kerr Bus 

■ A delegation of the Killarney Citizens for Action Committee 

i submitted a complaint on the No. 21 Kerr bus using 45th Avenue 
instead of the original bus route on Kerr Street. They advised 
the situation is further aggravated by buses travelling west on 
i 45th Avenue hitting a man-hole cover that is projecting up above 
! the pavement. The pavement was built up around it previously but 
has since broken down. 

The City Engineer advised that the matter of bus routes is 
presently being investigated with B.C. Hydro and a report will be 
submitted to Council as soon as possible. 

The Commission requested that the Killarney Citizens for Action 
Committee be notified when Council will be considering the bus route 
report. 

It was 

RECOMMENDED 

; (i) THAT the City Engineer investigate the situation. 

i (ii) FURTHER THAT if it is possible to correct the problem by 

' filling around the man-hole cover that this be done 

immediately. 


6. 49th Avenue and Cypress Street/School Crosswalk 

Trustee Boyce expressed concern that motorists are not paying 
enough attention to school children crossing 49th Avenue at Cypress 
Street to get to Maple Grove School and suggested that an overhead 
sign or cr-osswalk be installed* 

RECOMMENDED 

THAT the City Engineer investigate and report on the matter. 


The meeting adjourned at approximately 11:30 a.m. 

FOR COUNCIi ACTION SEE PAGE(S) .."^SSl. 
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Adjourned Council, July 9 , 1970 8 

BOARD OF ADMINISTRATION AND OTHER MATTERS (cont'd) 
Fire and Traffic Matters 

(i) Fire Department Annual Report (Clause 1) 

MOVED by Aid. Adams, 

THAT Clause 1 of the report of the Board of Administration 
(Fire and Traffic matters), dated July 3, 1970, be adopted, 

- CARRIED 

(ii) Fire Dispatch Panel (Clause 2 ) 

The Board of Administration advised that, in connection with 
offers to supply Fire Dispatch Panel, the low bid submitted was 
from Glenayre Electronics Ltd., at a total cost of $2,638,50, 
plus 5% Provincial Sales Tax. The lowest bid submitted for a 
panel manufactured by union labour was submitted by Humble 
Manufacturing Co. Ltd., at a cost of $2,648.80, plus 5% Provincial 
Sales Tax. 

MOVED by Aid. Adams, 

THAT the low bid of Glenayre Electronics Ltd. at a total cost 
of $2,638.50, plus 5% Provincial Sales Tax, be accepted, subject 
to contract satisfactory to the Corporation Counsel, 

(not put) 

MOVED by Aid. Wilson, in Amendment, 

THAT the bid of Humble Manufacturing Co. Ltd., at a cost of 
$2,648.80, plus 5% Provincial Sales Tax, be accepted, subject to 
contract satisfactory to the Corporation Counsel, 

(carried) * 

A recorded vote was requested. The record, therefore, is 
as follows: 

FOR THE AMENDMENT AGAINST THE AMENDMENT 

His Worship the Mayor Alderman Linnell 

Alderman Bird Alderman Broome 

Alderman Wilson Alderman Adams 

Alderman Calder 
Alderman Phillips 
Alderman Hardwick 
Alderman Rankin 

The Amendment was declared, - CARRIED* 

The Amendment having carried, the motion of Alderman Adams was 
not put. 

Finance Matters 

(i) Children's Jubilee Summer Camp 
Donation of Rowboats (Clause 1 ) 

MOVED by Aid. Adams, 

THAT Clause 1 of the report of the Board of Administration 
(Finance matters), dated July 3, 1970, be adopted. 


- CARRIED BY THE 
REQUIRED MAJORITY 



REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL ON SOCIAL 
SERVICES 


September 12, 1974 


A meeting of the Standing Committee of Council on Social 
Services was held in No. 1 Committee Room, Third Floor, City 
Hall, on Thursday, September 12, 1974, at 1:30 p.m. 


Minutes of Social Services Committee meetings held between 
May 9 and September 5, 1974 were adopted. 

INFORMATION 

1. Alleged Violations of City By-law No. 4790 
^Commercial Rental Agencies) 

At its previous meeting Red Door Rental Aid complained 
commercial rental agencies are violating City By-law No. 4790. 
Red Door representatives were told the City could not lay charges 
without signed affidavits. 

The Committee had before it for consideration affidavits 
alleging violations of By-law No. 4790 by Homehunters, Rentex, 
and Tim«savers. 

The Chairman read a memo dated September 11, 1974, from the 
Director of Legal Services advising that the Rentex company has 
initiated Supreme Court proceedings for an Order quashing this 
By-law. This hearing is set for September 26, 1974. 

It was, 
RESOLVED, 

THAT the matter of the alleged violations of City By-law 
No. 4790 by Hom«hunters, Rentex, and Timesavers be deferred to 
the next Social Services meeting after September 26, 1974. 


2. Grant Request and Development Education Resource Centre 

The Committee had before it for consideration a report from the 
City Manager, concurring with the recommendation of the Director 
of Social Planning that no grant be made to the Development 
Education Resource Centre. 

A representative of D.E.R.C. appeared to appeal this 
recommendation. She read a brief which explained Development 
Education Centre is made up of eight agencies and that the 
Centre's program will feature a library of films in a building 
at 252 4 Cypress Street. She said that the Federal Government 


PRESENT: 


Alderman Rankin, Chairman 
Alderman Marzari 
Alderman Gibson 
Alderman Hardwick 


COMMITTEE 
CLERK: 


H. Dickson 
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has ple;dged financial support through Canadian International 
Development Agency, (C.I.D.A.) and an approach has been made 
to the Provincial Government for additional funding. 

A representative of the Social Planning Department said that 
the departjnent does not dispute the value of the proposed service 
but recommends no grant because the program is in the field of 
education . 

Following discussion it was, 
RESOLVED 

THAT the application of Development Education Resource 
Centre for funding be deferred until D.E.R.C. has been incorporated 
as a society; has received a reply to their application to the 
Provincial Government for funding; and has made and received a 
reply to an application to the School Board for funding. 

RECOMMENDATION 

3. Management of a Dangerous Patient 

City Council on February 19, 1974 when dealing with a report 
from the Social Services Committee which included a report from 
the Medical Health Officer on Management of the Dangerous Patient, 
passed the following recommendations: 

A) "THAT the Council of the City of Vancouver request the 

Attorney-General to develop an assessment centre for 
potentially dangerous mentally ill persons as part of 
the Remand Centre to be located across from the new 
Courts ; 

B) THAT the Provincial Government be asked to appoint or 
fund daily psychiatric services for the City Jail as 
soon as possible." 

Council early in 1974 expressed concern over an apparent 
lack of treatment for mentally disturbed persons. Council 
wrote to the Minister of Health and also requested a report 
on this topic from the City's Medical Health Officer. 

The Committee had before it for consideration a report from 
Medical Health Officer, Dr. G. Bonham which stated that psychiatric 
and other professional staff from the Strathcona Mental Health 
Treatment Team has been assigned to the City Jail and that it has 
been determined a full time psychiatrist and one or two mental 
health workers should be assigned to the jail full time. 

Dr. Bonham' s report also pointed out a Forensic Commission 
headed by Dr. F.G. Tucker, Deputy Minister of Mental Health, has 
been established by the Provincial Government and that a treatment 
centre will be established by the Commission where police may 
take persons for an assessment prior to a court appearance. 

Dr. Bonham pointed out, however, that this does not provide 
for the problem of non-criminal acts by psychologically disturbed 
persons. The Committee was told the Vancouver General Hospital 
handles about nine hundred psychiatric emergencies a month and 
facilities at V.G.H. are limited. The Medical Health Officer 
suggested the Committee should recommend that Council urge the 
Provincial Forensic Commission to proceed immediately with 
establishment of a treatment centre. 
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l\vllowi.nq d i siniss i (..m it was, 
RECOMMENDED 

THAT Council request the Provincial Forensic Coinnii ssion to 
immediately provide lunding for one psychiatrist and two mental 
health workers to be assigned full time to the City Jail and that 
the Forensic Commission proceed as soon as possible with establishment 
of an assessment and treatment clinic to take referrals 1 rom the 
Police Department. 


4. Family Place - Grant Request, $3,9 34 Per Month 

Tiie Committee liad before it lor cor^s i derat.ion an api-il lea t i on 
dateci September fa, 197 4 , lor $19,b70 to cover tJie cost of open aticjn 
for the live months November, 1974 to March, l^?^. 

A representative of Family Place, a drop- in and counsellinq 
centre at 2505-21 Dunbar Street, reminded the Committee, Family 
Place ai)peared in April and was qranted six months' iiiterim 
fundinq by the City for $20,000 less $10,200 Canada Assistance 
Plan, to the end of October by which time it was expected the 
Resource Board would continue the financing. 

However, the Community Resource Board for Dunbar - West Point 
Grey - Southlands, will not be able to make recommendations for 
funding until the fiscal year beginning April 1, 1975 and Family 
Place is seeking funding from Council for the period of November 
1, 19 7 4 to April 1, 1975. 

A representative of the Social I'lanninq n(^[)ar Lnien t pointeti out 
Family Place is actually located on the I ringe of what is known as 
the Dunbar - West Point Grey Community area. 

The Social Planning Department spokesman indicated the lack of 
financial support of a number of organizations until April by the 
Vancouver Resource Board may cost the City a substantial amount. 
He stated the Social Planning Department currently has applications 
for grants totalling $200,000 and suggested Council should examine 
this overall issue. 

Terry Pyper, of Bayview Community School stated Family Place 
is two blocks from Bayview and six blocks from Carnarvon School, 
both of which offer services similar to Family Place. 

The Conmiittee noted that by turning down the request for 
interim funding the City could in effect prejudice the application 
which ultimately will be made to the Resource Board. 

Following discussion it was, 

RECOMMENDED 

'J'HAT a grant ol $},93'^j per iiiontli be inadi^ to l''.>iiri ly Placi- 
lor the two months ol Ni>vembo[ and Decemhei , 1974. (AldiMiiuui 
Hardwick was recorded as voLintj against tliis i (>comnieiui.U i on . ) 


5. Eviction Notices, Residents of 400 Block East 15th Avenue 

The Committee at its last meeting heard from the residents 
of the 400 Block East 15th Avenue who claimed they have been 
given notice to vacate September 30, 1974 for an expansion of 
Mount St. Joseph Hospital and they are unable to find similar 
accommodation. 
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The Conunittee had before it for consideration a letter 
dated September 9, 1974 from Mr. Norman Barth, Director of Hospital 
Planning, Greater Vancouver Regional District, which stated 
properties in question should be vacated no later than October 14, 
1974. 

Also before the Committee for consideration was a memo 
dated September 9, 1974 from the Supervisor of Property and 
Insurance (circulated) which stated: 

"It has been part of the responsibilities of the Property 
& Insurance Office when assembling and clearing a site 
for civic use, to provide whatever assistance necessary 
to the occupants, to obtain vacant possession. 

However, I must state that this assistance has never 
been extended to cover private redevelopments or developments 
undertaken by other governmental agencies. The Property & 
Insurance Office itself does not have the staff to provide 
these services, and as far as I am aware. City Council has 
never provided funds for such assistance." 

During discussion it was noted the City's Property and 
Insurance Office provided assistance to residents who were 
displaced by the Britannia Community Centre Project. 

Following discussion it was, 

RECOMMENDED 

THAT Council instruct the Supervisor of Property and 
Insurance to assist in providing new accommodation for the 
residents of the 400 Block East 15th Avenue who are being 
displaced by the expansion of Mount St. Joseph. 


6. Vancouver Indian Centre Society, Grant Request $12,879 

Council in April, 1974, provided a grant of $16,500 toward the 
Society's request for $29,379. Subsequently the Society requested 
an additional grant of $12,879 and Council on June 11, 1974, 
referred this matter to the Social Services Committee. 

Representatives of the Vancouver Indian Centre Society 
appeared before the Committee to present information requested by 
Social Planning Department in support of this grant request. 

A list of Staff and Salary scales totalling $106,944 was 
distributed to members of the Committee along with figures 
showing the Counsellors' case-load for July and August, 1974, 
which totalled 547. The treasurer of Vancouver Indian Centre 
Society told the Committee the native Indian population is 
currently growing at two and a half times the rate of the 
rest of the population and that the influx of native persons 
to Vancouver City is increasing considerably. He explained the 
Centre is applying for increased grants from all three levels? ol 
Government and is seeking increased donations from other sources. 
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A list of Staff and Salary scales totalling $106,944 was 
distributed to members of the Committee along with figures 
showing the Counsellors' case-load for July and August, 1974, a 
total of five hundred and forty-seven. The treasurer of Vancouver 
Indian Centre Society told the Committee the native Indian 
population is currently growing at two and a half times the rate 
of the rest of the population and that the influx of native 
persons to Vancouver City is increasing considerably. He 
explained the Centre is applying for increased grants from all 
three levels of Government and is seeking increased donations 
from other sources. 

A representative of the Social Planning Department indicated 
he understands the Department of Human Resources is prepared to 
grant $8,400 to the Centre. He pointed out the City's total 
contribution is more than twice this amount for a service which 
he said should be the responsibility of the Province. 

During discussion the Committee noted the Centre's services 
fall into two broad categories: Social Welfare and Community 
Centre services, of which the first is a Provincial responsibility. 

Following discussion it was, 

RECOMMENDED 

THAT Council grant $12,879 to the Vancouver Indian Centre 
Society to cover costs to the end of this year and that the 
Social Planning Department discuss with appropriate Officials of 
the Provincial Government its funding of the counselling and 
social services aspect of the Vancouver Indian Centre Society. 


The meeting adjourned at 3:10 p.m. 


FOR COUNCIL ACTION SEE ?miS)<2Qh. 
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STANDING COMMITTEE OF COUNCIL 
ON CIVIC DEVELOPMENT 


September 12, 1974 


A meeting of the Standing Committee of Council on Civic Development 
was held on Thursday, September 12, 1974, in the No. 1 Committee Room, 
third floor. City Hall at approximately 3:30 p.m. 

PRESENT: Alderman Hardwick (Chairman) 

Alderman Bowers 
Alderman Massey 

ABSENT : Alderman Pendakur 

CLERK: G. Barden 


RE COMMENDATIONS 


1, Nelson Park Development 

A letter dated September 9, 1974 from the West End Planning Team 
requested the Standing Committee of Council on Civic Development to 
restate its intentions with respect to the following recommendation of 
July 11, 1974 which was approved by Council on July 23, 1974: 

"That City Officials be requested to process the School Board's 
Development Permit Application in the normal way, having re- 
gard to the density and other restrictions of the West End 
Guidelines; with particular emphasis on the suitability of the 
development for housing families with children." 

The request arose because of an inquiry on the part of the School 
Board as to which guidelines were to be followed with respect to the 
development of Nelson Park - the guidelines for Nelson Park Community 
Facilities development or the guidelines laid down by the West End Policy 
Guidelines approved by Council on October 17, 1972. 

A representative of the West End Planning Team advised that the 
guidelines for Nelson Park Community Facilities development which are 
presently being considered by the Urban Design Panel, the Vancouver 
City Planning Commission and the Technical Planning Board were drafted 
by them in response to the above recommendation. These guidelines are 
considered as preliminary and will be finalized following input from 
the Urban Design Panel, the Vancouver City Planning Commission, the 
Technical ^Planning Board, the Park Board and the School Board. 

After further discussion it was 

RECOMMENDED 

THAT Council reaffirm the Committee's recommendation of July 11, 
1974, and indicate to the School Board that the guidelines to be 
followed with respect to the Nelson Park Community Facilities 
development are those developed by the West End Planning Team 
specifically for this development. 


2, Seawall Location, Phase 2, Area 6, False Creek 

The Development Consultant circiolated at the meeting a report dated 
September 10, 1974 entitled "Seawall Location, Phase 2, Area 6, False 
Creek"p (copies circulated). The report included descriptions, cost 
estimates and sketches of four seawall alternatives including seawall 
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location and edge treatment, prepared by Thompson, Berwick, Pratt +. 
Thompson, Berwick, Pratt + have concluded that any of their pi'oposed 
seawall alternatives will accommodate approximately 750 dwelling units 
on City owned land in Phase 2 in addition to adequate neighbourhood park 
areas and this is in keeping with Scheme 2, Area 6, that Council adopted 
July 9, 1974 as a guide, for development. The four alternatives were: 

"A, A bay with a small fresh water lagoon; 

B. A larger bay and no lagoon; 

C. A system of two fresh water lagoons; 

D. A channel joining a bay in Phase 2 with Area 10." 

The Committee discussed the proposed marina with liveaboards and 

the need for extra facilities such as a channel or culverts to provide 

flushing and cleansing. The Development Consultant pointed out that 

it would be desirable to carry out further studies of the proposed 

flushing facilities in order to confirm costs and practicality of such 
measures. He noted that if they were found necessary, they could be 

included later. The report made the following recommendations: 

"A. The bay and small lagoon alternative "A" for the shore! .ine 

treatment of Phase 2, Area 6 be approved without the culvei't, 
subject to minor altei-ations by the City Engineering Depart- 
ment during detailed design so as to stay within the 1974-75 
Winter Works budget. 

B. The Engineering Department be authorized to proceed with the 
dredging and the City's portion of the bay under the 1974-75 
Winter Works Program. 

C. The Development Group be authorized to discuss with C.M.H.C. 
an early start on the shoreline treatment of the Granville 
Island portion of the bay. 

D. The lagoon be included as an integral part of the land develop- 
ment plan for Phase 2. 

E. The Development Group be requested to work with the Planning 
Department, tlie Engineering Department and the Medical Health 
Officer in establishing water quality standards for the in- 
tended uses in the bay and in monitoring the quality, for 
report back to Council in 1975 regarding water use in the bay." 

Following further discussion it was 

RECOMMENDED 

THAT the above recommendations of the Development Consultant be 
approved. 


INFOR]\'IATION 


3 . West End Zoning 

The Committee had for consideration a draft Technical Planning 
Board report on West End Zoning submitted by the Director of Planning 
under date of September 9, 1974. The report reviewed the background 
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and history of the proposed zoning, analysis of the proposals contained 
in the draft West End Zoning report which was also before the Coinmittee 
this day (copy on file in the City Clerk's office) » This analysis re- 
viewed the undesirable features of the existing BM-1+ zoning and criteria 
under which the proposed West End Zoning has been developed. The report 
put forward the following alternative methods of zoning controls: 

(a) "preregulation" 

(b) "discretion". 

The report opted for Control (b). 

The report also reviewed the recommended zoning, including a pro- 
posed development permit approval process, and contained a recommendation 
for a Development Permit Hearing Board which would be similar to that 
under consideration by the Downtown Planning Team for the downtown area, 
and suggested that a local planning committee comprised of residents of 
the area is desirable. 

The Committee discussed the proposed West End Zoning with the 
Director of Planning and representatives of the West End Planning Team 
with the major portion of the discussion centering on the Development 
Permit Hearing Board, Urban Development Regulations and Urban Design 
Guidelines. It was suggested that the West End report and the Downtown 
Report be again considered by the Committee prior to October 15, 1974 at 
which time a Public Hearing date could be decided upon for the West End 
report in particularo 

After further discussion it was 


RESOLVED 


THAT the Director of Legal Services report to the Committee on 
Charter amendments required should Council approve the Development 
Permit Hearing Board and the discretionary process. 


The meeting adjourned at approximately 5:30 p.m. 
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STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY DEVELOPMENT 


September 12, 1974 


A meeting of the Standing Committee of Council on Community- 
Development was held on Thursday, September 12, 1974 at approximately 
3; 30 p.m. in the No. 2 Committee Room, third floor. City Hall. 

PRESENT; Alderman Volrich (Chairman) 

Alderman Harcourt 
Alderman Marzari 
Alderman Rankin 

CLERK; H. Dickson 


Adoption of Minutes 

The Minutes of the meeting held August 15f 1974 were adopted. 


RECOMMENDATIONS 


1 . Neighbourhood Pub Applications ; 

(A) Neighbourhood Pub Application - 144^ West Broadway 

Mr. Ken Stauffer appeared before the Committee with respect to 
his application for a neighbourhood pub at 144^ West Broadway. 

The amenity report indicated there is a considerable amount of 
commercial development in the immediate area along with two older 
two-storey dwellings and some low-rise apartments. There is one 
theatre within walking distance and no schools are located in the 
immediate vicinity. 

During discussion the Committee noted there are four other 
liquor outlets within approximately one mile of this address. It 
was also noted the application is to convert an existing cabaret to 
a neighbourhood pub. 


The Committee reviewed this application and after discussion with 
Mr. Stauffer, 

RECOMMENDED 

THAT the application of Mr. Stauffer for a neighbourhood pub at 
144^ West Broadway be approved in principle subject to; 

(a) The City conducting a referendiam of residents and merchants 
in a four block area surrounding 144^ West Broadway, the 
cost of such referendum to be borne by the applicant, 

Mr. Stauffer. 

(b) THAT the applicant comply with all applicable City legislation. 

(c) THAT the applicant provide the Chairman of the Community 
Development Committee with pictures of the proposed location 
which the Chairman can present to Council. 

(Alderman Rankin is recorded as voting against this recommendation. ) 


Cont'd . . • 
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(B) Neighbourhood Pub - 4473 West 10th Avenue 

Mr. G. J. Martin appeared before the Committee with respect to his 
application for a neighbourhood pub at 4473 West 10th Avenue. 

The amenity report indicated the location is in a small commercial 
area with one or two-storey buildings, some containing living quarters 
on the second floor. Some three blocks away there are some multi- 
storey buildings and high-rises. There are four churches located within 
a three block area but no schools are in the immediate vicinity. 

The applicant presented pictures of the proposed location, the 
Committee reviewed the application and following discussion it was 

RECOMMENDED 

(a) THAT the application of Mr. Martin for a neighbourhood pub 
at 4473 West 10th Avenue be approved in principle subject 
to the City conducting a referendum of the residents and 
merchants in a four block area surrounding 4473 West 10th 
Avenue, the cost of such referendum to be borne by the 
applicant, Mr. Martin. 

(b) THAT the applicant will comply with all applicable City 
legislation. 


(C) Neighbourhood Pub - 2111 Main Street 

Mr. M. Hirji, of City Centre Motor Hotel, 2111 Main Street, 
appeared before the Committee with respect to the hotel's application 
for a neighbourhood pub at 2111 Main Street. 

The amenity report indicated most of the surrounding area is 
a mixture of commercial and light industrial operations with occassional 
multiple dwelling and apartment buildings. The amenity report indicated 
this location might be considered inappropriate for a neighbourhood pub. 

During discussion it was noted there are eight licensed liquor 
outlets within one mile of the proposed pub location. The Committee 
reviewed this application and after discussion with the applicant no 
action was taken. 


(D) Neighbourhood Pub - 4336 Dunbar Street 

Mr. and Mrs. G. A. Walker appeared before the Committee with 
respect to their application for a neighbourhood pub at 4336 Dunbar 
Street . 

The amenity report indicated the site is a commercial area, two 
blocks nox'th and south are stores, offices, service stations and one 
theatre. East of the location are small family dwellings, west of the 
site are small family dwellings and one elementary school, one convent 
and two churches all within two blocks of the site. 

Mr. Walker presented to the Committee written comments obtained 
from 100 persons residing in the immediate area, of which only one 
objected to the proposed neighbourhood pub. 

During discussion it was noted the proposed location contains 
4,000 sq. feet which could attract more than the 100 persons the pub is 
proposed to provide seating for. The Committee reviewed the application 
and following discussion it was 

flECOMMENDED 

THAT the application of Mr. and Mrs. Walker for a neighbourhood 
pub at 4336 Dunbar Street be approved in principle subject to: 
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Adjourned Council, July 9, 1970 9 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
Finance Matters (cont'd) 

(ii) Request for Certain City Equipment: 
Native Daughters of B.C. (Clause 3) 

The Board of Administration submitted report of the Purchasing 
Agent advising the Native Daughters of B.C. have requested an old 
Council Chamber chair and stove be donated to the organization for 
display at the Old Hastings Mill store museum. The value is 
estimated at $50.00. 

MOVED by Aid. Adams, 

THAT this Civic equipment be donated as requested. 

- CARRIED BY THE 
REQUIRED MAJORITY 

(iii) Balance of Finance Matters 

MOVED by Aid. Broome, 

THAT, in respect of report of the Board of Administration 
(Finance matters), dated July 9, 1970, Clauses 2 and 4 be adopted 
and Clause 5 received for information. 

- CARRIED 

B. Personnel Matters, 
Supplementary, July 3, 1970 

MOVED by Aid. Broome, 

THAT the report of the Board of Administration (Personnel 
matters, Supplementary), dated July 3, 1970, be adopted. 

- CARRIED 

C. Property Matters, July 3, 1970 

(i) Demolition of Houses on Lots 6-9 
Proposed Public Housing Project: 

S/S 3rd Avenue, betw. Burrard and Cypress Streets 
(Clause 2) 


The Board of Administration submitted report of the Supervisor 
of Property and Insurance respecting demolition of houses on Lots 
6-9, S/S 3rd Avenue between Burrard and Cypress Streets. The 
lots are required in connection with a consolidation scheme to 
make one 100' apartment site. 

A communication from the Kitsilano Area Resources Council 
objects to this demolition of the houses in view of the fact these 
houses are presently occupied^ and because of the need for housing. 

MOVED by Aid. Adams, 

THAT the house at 1872 West 3rd Avenue be demolished forthwith 
in view of its poor condition and the Supervisor of Property and 
Insurance be requested to endeavour to relocate the sub-tenants in 
this house; 

FURTHER the Board of Administration be requested to report 
back in respect of the houses on the remaining lots. 

- CARRIED 

MOVED by Aid. Linnell, 

THAT the communication from the Kitsilano Area Resources 
Council be received. 

- CARRIED 
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Clause #1 continued ; 

(a) The City conducting a referendum of residents and merchants 
in a four block area surrounding 4336 Dunbar Street, the 
cost of such referendiam to be borne by the applicant, Mr. 
and Mrs. Walker. 

(b) THAT the applicant will comply with all applicable City 
legislation. 

(Alderman Volrich is recorded as voting against this 
recommendation. ) 


2. Urban Renewal Funds - Strathcona, 
Britannia, Gastown & Chinatown 

Council on August 13, 1974, passed the following motion when 
dealing with the attached report: 

"THAT recommendations 1 and 2 contained in the attached 
report of the Director of Planning dated August 9, 1974 
be approved, and recommendations 3 and 4, together with 
the brief submitted by S.P.O.T.A., be referred to the 
Standing Committee on Community Development for further 
consideration and report; 

FURTHER THAT the unused balance of senior government 
Strathcona urban renewal funds be retained to finance 
the City's beautif ication projects and not used for a 
recreational project which will probably qualify for 
a one-third Community Recreational Facilities Fund grant; 

FURTHER THAT the unallocated Park Board Community Centre 
funds amounting to $116,000, be utilized for the proposed 
extension of the Strathcona Community Centre and the 
method of financing the project be referred to the 
Director of Finance." 

The Committee had before it for consideration the report dated 
August 9, 1974 from the Planning Department (copy circulated) and 
a brief dated August 13, 1974 from Strathcona Property Owners and 
Tenants Association (S. P. O.T. A . ) . 

Also before the Committee for consideration was a letter 
dated September 11, 1974 from the Acting Chairman of the Board of 
Parks and Recreation advising of the Board's meeting of September 9, 
1974 at which it was resolved that the unallocated Park Board 
Community Centre funds totalling $116,000 be allocated in 1975 to 
Sunset Community Centre renovation work. 


There was considerable discussion of this topic and it was 
pointed out that additional funds are being provided in urban renewal 
programs for other areas under new criteria established since the 
Strathcona program, one of the first in Canada, was negotiated. 

It was also noted that the Ray-Cam Community Centre has yet to 
be built and this will be a major expense. 

The extension to the Strathcona Community Centre is expected 
to cost an estimated $2 50,000 and the $116,000 appears to be the only 
available source of funds. The Comptroller of Accounts reported that 
of the City's funds for the rehabilitation program, $12,000 remains 
unallocated. Of the $232,000 City share for urban renewal, $150,000 
was spent leaving a balance of $82,000 of which $70,000 was directed 
to the Gastown Beautif ication Program, leaving the $12,000. 
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Clause #2 continued; 


The City's one-quarter share of the $250,000 estimated cost of the 
Strathcona Community Centre's addition would be $61,500 and with only 
$12,000 available, $49,500 must be found to meet the City's share. 

Following discussion it was 

RECOMMENDED THAT 


(A) The Director of Finance and the Director of Planning along 
with other appropriate City Officials study the Strathcona 
Urban Renewal Program and report back to the Community 
Development Committee on how provision can be made for an 
extension to the Strathcona Community Centre costing $250,000 
with the City's share to be no more than one-quarter of the 
total cost. 

(B) The balance of funds allocated for the Strathcona Urban 
Renewal Program not be diverted to other projects. 

(C) The City liase with S.P.O.T.A. in determining final urban 
renewal program expenditures in the Strathcona area. 

(Alderman Volrich is recorded as voting against Recommendation (C),) 


INFORMATION 


3 • Kitsilano Area Planning Program - Progress Report 

The Committee had before it for consideration a report, dated 
September 12, 1974, (copy circulated) from the Planning Department 
providing information on the Kitsilano Area Planning Program which 
will lead to preparation of a draft Zoning By-law for the area by 
January 21, 1975. 

Following discussion it was 

RESOLVED 

THAT Progress Report No. 1 on the Kitsilano Area Planning 
Program, dated September 12, 1974, be received for information. 


4. Champlain Heights, Areas E and F, Progress Report 

The Committee had before it for consideration a memo dated 
September 12, 1974 from R. R. Youngberg, Associate Director, Area 
Planning, which advised that a detailed plan and implementation 
guidelines for Areas E and F in Champlain Heights has been submitted 
by the consultants and presented to the Champlain Heights Planning 
Advisory Committee. Copies of the plan were distributed to Committee 
members. 

Following discussion it was 

RESOLVED 

THAT the following steps should be undertaken: 

(a) Circulate the plan to relevant City departments and the 
Technical Planning Board for their analysis and comments. 

(b) Discuss the various comments on the plan with the Champlain 
Heights Planning Advisory Committee. 
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September 12, 1974 

Clause #4 continued ; 

(c) Submit all comments on the plan, plus recommendations from 
the Champlain Heights Planning Advisory Committee and the 
Planning Department regarding amendments to the plan, to a 
special evening meeting of the Community Development Committee. 

(d) Following the Community Development Committee's decision on 
the plan, the required modifications to the plan be undertaken. 


5, Neighbourhood Pub Application - 96I Denman Street 

Mr. Tom Hammond, applicant for a neighbourhood pub at 96I Denman 
Street appeared before the Committee and filed results of a public 
opinion poll taken in the area and photographs of the building along 
with a letter from Imperial Parking. 

It was 

RESOLVED 

THAT the submissions of Mr. Hammond be received. 


The meeting adjourned at approximately 5:05 p.m. 

FOR COUNCIL ACTION SEE PAGE(S)^?^^;^S^ 
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STANDING COMMITTEE OF COUNCIL 
ON HOUSING 

September 17, 1974 

A meeting of the Standing Committee of Council on Housing was 
held in the No. 1 Committee Room, Third Floor, City Hall, on 
Tuesday, September 17, 1974, at 10:30 a.m. 

PRESENT: Alderman Harcourt (Chairman) 
Alderman Massey 

ABSENT: Alderman Rankin ) . . _, 

Ai<q^r.«,=.r, ^ Civic Busmess 

Alderman Volrich 


CLERK: R. Demofsky 

A quorum not being present, the following is submitted to 
Council for CONSIDERATION. 

CONSIDERATION : 

1. Rental Accommodation 

Submitted for the Committee's consideration was a letter from 
Mr. B. Wosk, President, Wosk's Limited, dated August 2, 1974, The 
letter stated in part: 

"As per our discussion, we will be ready to begin renting 
our 49 suite apartment at 950 Jervis, as soon as the 
elevator has passed the inspection, which we expect will 
be within a week or ten days. With the co-operation of 
City Council, if we get the approval for the extension of 
the Plaza 500, there will be another over 50 suites 
available for renting purposes. 

We have preliminary plans to build over 700 rental suites 
in the City of Vancouver, and we get the co-operation of 
City Hall we will be able to do our part to some extent to 
eliminate the shortage in rental accommodation." 

RECOMMENDED , 

THAT the letter from Mr. B. Wosk dated August 2, 1974, 
regarding rental accommodation be received. 


2. United Housing Foundation - Acquisition of Property in 
Champlain Heights 

Submitted for the Committee's consideration was a letter from the 
United Housing Foundation dated September 9, 1974, regarding Champlain 
Heights. The letter stated in part that: 

"I would like to have you consider and inform me how best 
we may make application for at least a further 10 acres in 
the Champlain Heights area for an additional co-operative 
housing development." 


RECOMMENDED , 

THAT this letter be referred to appropriate City Officials 
for report back to the Housing Committee as soon as possible. 


3 . Lodging House By-law Amendment 

Submitted for the Committee ' s vconsideration was a report from 
the Law Department recommending amendments to the present Lodging House 
By-law. The Director of Environmental Health advised that these 
amendments would allow for more effective enforcement of this By-law. 


% 
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Also submitted was a report from the Health Department dated 
September 12, 1974, which stated in part: 

"Although it is important that apartment buildings be included 
for other provisions of the Lodging House By-law, it seems 
preferable to exempt apartment buildings from the requirement 
of an Operator's Permit. 

I would, therefore, recommend that a fifth clause be added 
to Section 18 of the Lodging House By-law to effect the 
living dwellings which are exclusively comprised of self- 
contained dwelling units be exempt from the requirement of 
an Operator's Permit." 

RECOMMENDED, 

a. THAT the Lodging House By-law amendments as recommended by 
the Law and Health Departments be approved in principle, and 
that the Director of Legal Services be instructed to bring 
forward the appropriate by-law amendment. 

b. THAT the Medical Health Officer report back, as soon as 
possible, on Operator's Permits issued to date. 

4 . Room Closure at 227 Carrall Street 

At a meeting of the Housing Committee on August 14, 1974, when 
dealing with the Lodging House By-law appeal of Mr. V. Kinklies, it 
was recommended: 

"That the Medical Health Officer reconsider his order to 
close the four rooms which could be provided with natural 
ventilation, and report back to this Committee as soon as 
possible . " 

Submitted for the Committee's consideration was a report from 
the Health Department dated September 13, 1974, which stated in part 

"A reinspection of the four inside rooms on the second floor 
of the Eraser Hotel, 227 Carrall Street, to assess their 
suitability for human habitation confirm our previous 
opinion that they are not provided with adequate natural 
ventilation. 

If these rooms are to be provided as living accommodation, 
natural ventilation will be required by means of sky-lights 
in each room." 

RECOMMENDED, 

a. THAT the report from the Health Department dated September 13, 
1974, regarding room closure at the Eraser Hotel, 227 Carrall 
Street, be received. 

b. THAT the Director of Environmental Health meet with Mr. V. 
Kinklies, and the owner of the Eraser Hotel to determine 
whether eky-lights could be installed in each of the four 
rooms . 


5 . Eire By-law Appeals 

a. Arniston Apartmenta Ltd. - 2015 Haro Street 

Submitted for the Committee's consideration was a letter 
from the President of Arniston Apartments Ltd. dated August 4, 
197 4, regarding Eire By-law No. 219 3. Also submitted was a 
report from the Eire Department dated August 21, 19 74, on the 
above noted premise. (This letter and report are on file in the 
city Clerk's Office.) 
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A representative of Arniston Apartments Ltd. advised the 
Committee that their biggest concern was enclosing the front 
stairs. However, they were willing to install hard core doors. 

RECOMMENDED, 

THAT representatives of Arniston Apartments Ltd. meet 
with representatives of the Fire Department to discuss 
how best to bring this building up to Fire By-law 
standards, and the costs involved, and report back to 
this Committee as soon as possible. 

Mr. J. Bartlett of the Apartment Tenant Owners Association 
presented a brief outlining excerpts from the Vancouver Fire 
By-law No. 2193. 

RECORMENDFD, 

THAT the brief submitted by Mr. Bartlett on the Vancouver 
Fire By-law, dated August 13, 197 4, be referred to the 
Fire Chief for discussion with Mr. Bartlett and report 
back to this Committee. 

b. Charles Apartments, 5774 Vine Street 

Submitted for the Committee's consideration was a letter 
from Ms. Irene Makator and Mr. A. Kursik, dated July 2, 1974, 
regarding the Fire By-law No. 2193, a petition by several tenants 
of this premise, and a report from the Fire Department dated 
August 2, 1974, on the above noted building, stating that the suite 
doors needed to be changed to solid core doors, and the doors on 
the enclosed stairways be changed from hollow core doors to 
approved fire doors. (These reports are on file in the City Clerk's 
Office . ) 

RECOMMENDED, 

THAT representatives of the Fire Department meet with 
the owners of Charles Apartments, 5774 Vine Street, to 
discuss how best to bring this premise up to Fire By- 
law standards. 

c . Yee Fung Toy Society, 224^ East Georgia Street 

Submitted for the Committee's consideration was a letter from 
Mr. W. A. Street, the solicitor for the above noted society dated 
August 6, 1974, regarding the premise at 224^5 East Georgia Street. 
Also submitted was a report from the Fire Department dated 
August 26, 1974, and a report dated April 18, 1974, recommending 
the installation of a sprinkler system, and the provision of a fire 
separation door between the two buildings at the main floor. 

RECOMMENDED, 

THAT Mr. Street meet with representatives of the Firo 
Department to determine how best to bring the premise 
at 224*5 East Georgia Street up to required Fire By-law 
standards . 

d. Mr. B. Vileita, Station Hotel, 1012 Main Street 

Submitted for the Committee's consideration was a letter from 
Mr. Vileita, dated August 29, 1974. Also submitted was a report 
from the Fire Department recommending that the owner of the Station 
Hotel install a sprinkler system. 

RECOIlflENDED , 

THAT no action be taken on this matter at this time. 

The meeting adjourned at approximately 12:25 p.m. „ 

iu;< COUNCIL ACTION SEE PAGE(S) £!..££l^ 
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STANDING COMMITTEE OF COUNCIL 
ON HOUSING 


An 'In Camera' meeting of the Standing Committee of Council on 
Housing was held in the No. 2 Committee Room, Third Floor, City Hall, 
on Tuesday, September 17, 1974, at 10:30 a.m. 

PRESENT: Alderman Harcourt (Chairman) 
Alderman Massey 


ABSENT: Alderman Volrich ) .t ^ «a ^ ^ 

,T , T, 1 • 3 U.B.C.M. Conference 

Alderman Rankin ) 

CLERK: R. Demofsky 

No quorum being present the following is submitted to Council 
for CONSIDERATION. 

INFORMATION: 


1. Reimbursement for Professional Services - 
Jonathan Yard ley 

Submitted for the Committee's consideration was a letter from 
Mr. Jonathan Yardley, dated August 1, 1974, requesting reimbursement 
for professional services with regards to inspecting and preparing 
a report to the City of Vancouver on the Ford, State and Palms hotels. 

Total amount of reimbursement requested was $187.50. 


RESOLVED , 

THAT Mr. Yardley be reimbursed the amount of $187.50 
for professional services rendered to the City of 
Vancouver, 


The meeting adjourned at approximately 12:30 p.m. 
■ m COUNCIL ACTION SEE PAGE{S)26!S, 



STANDING COMMITTEE OF COUNCIL 
ON WATERFRONT AND ENVIRONMENT 


REPORT TO COUNCIL 



September 19, 1974 


A meeting of the Standing Committee of Council on Waterfront and 
Environment was held on Thursday, September 19, 1974 at approximately 
3:30 p.m. in the No. 1 Committee Room, third floor. City Hall. 


RECOMMENDATION 


1, Amendments to Draft Sign By-law 

The Committee considered a report of the Director of Planning dated 
September 17, 1974 and attached addendum to the Sign By-law containing 
changes to the By-law which will be considered at a public hearing on 
September 26, 1974. 

Mr. D. M. Hickley, Assistant Director of Civic Development, outlined 
the proposed changes and distributed to the Committee a further page of 
amendments. The critical change was in the Special Approval section per- 
taining to special approval of signs located in special areas established 
by Council. 

Mr. R. C. Boyes, Deputy City Engineer, outlined some of the concerns 
of the Engineering Department with respect to the proposed Sign By-law. 
Mr. Boyes stated that guidelines should be established whereby the 
Administrator shall not approve signs in special areas without consulta-^ 
tion with the Director of Planning, the City Engineer and other appropri- 
ate City Departments. 

The Committee expressed interest in determining the details of 
bench advertising. 

RECOMMENDED 

A. THAT the question of bench advertising be further considered by 
the Standing Committee of Council on Waterfront and Environment. 

B, THAT Special Approval, Section 7(3) be amended to read as follows: 

"(3) Special approval may be given by Council for a sign located 
in a Special Area established by Council (i.e. Gastown, 
Chinatown and the Granville Mall) which would exceed the 
limitations specified for that Special Area but which would 
contribute significantly to the character of the area, after 
consultation with the relevant special committee and/or 
Board for the particular area established by Council." 


PRESENT : 


Alderman Pendakur (Chairman) 
Alderman Gibson 
Alderman Massey 
Commissioner DuMoulin 


ABSENT: 


Alderman Linnell (Civic Business) 


CLERK: 


M. Cross 
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Clause #1 continued : 

C. THAT the existing addendum presently attached to the Draft Sign 
By-law be replaced by the revised addendum entitled "Revised, 
September, 1974". 

D. THAT the revised addendum be referred to a Public Hearing on 
September 26, 1974. 

E. THAT the third reading of the Draft Sign By-law be deferred until 
the final printed By-law has been brought forward by the Director 
of Planning and the Director of Legal Services. 


The meeting adjourned at approximately 4:30 p.m. 

FOR COUNCIL ACTION SEE PAGE(S) 
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VANCOUVER HERITAGE ADVISORY BOARD 
September 23, 1974 


A meeting of the Vancouver Heritage Advisory Board was held 
in Committee Room #2, 3rd Floor, City Hall at 4:00 p.m., Monday, 
September 23, 1974. 

PRESENT: R. Harris (Acting Chairman) 

B. Downs 

R. Thompson 

H. Kalman 

M. Seelig 

A. Rogatnick 


ALSO 
PRESENT ; 


N. Oliver, Planning Department 


ABSENT ; 


SECRETARY 


M. Cropper 
F. Grant 
J. Raybould 
Aid. G. Massey 

: H. Dickson 


RECOMMENDATION 

1. Funding for Board Member to attend 
Meeting in Portland, Oregon 


The Board had before it for consideration, a letter dated 
September 18, 1974, from Board member Harold Kalman, requesting 
that the City contribute $190.00 toward the cost of his attending 
the annual meeting of the National Trust for Historic Preservation 
in Portland, Oregon, October 3rd - 6th. He would attend as an 
official representative of the Vancouver Heritage Advisory Board. 

The Board felt it would be worthwhile for one of its members 
to attend this event and learn more about the techniques of 
historic preservation. 

Following discussion it was, 

RECOMMENDED that City Council grant $190.00 toward the cost of Board 
member Harold Kalman attending the annual meeting of the National 
Trust for Historic Preservation in Portland, Oregon, October 3rd - 
6th, 1974. 


FOR comiCii hzmn see pagei:s) SiS.SL- 
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Adjourned Council, July 9, 1970 10 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 
Property Matters (cont 'd) 

(ii) Cancellation of Sale of. Lot 1: 
Ken B. Wakefield (Clause 3 ) 

The Board of Administration submitted report of the Supervisor 
of Property and Insurance in respect of request by the purchaser, 
Mr. Wakefield, of Lot 1, S/S 48th Avenue between Tyne and Boundary 
Street, that the sale of this lot to him be cancelled and deposit 
of $600.00 refunded because financing arrangements have not 
materialized . 

MOVED by Aid. Calder, 

THAT the request be granted and the deposit returned 
accordingly. 

- CARRIED 

(iii) Sale of Residential Lots (RS-1) : 
S.E. Sector (Clause 4) 


The Board of Administration submitted report of the Supervisor 
of Property and Insurance as a result of sales of residential lots 
(RS-1) in the Southeast Sector. It is concluded that the reaction 
to the sale of these lots on the basis set by Council has been 
limited . 

MOVED by Aid, Phillips, 

THAT the balance of unsold RS-1, Single Family Residential 
Lots, in Area 'C ' of the Southeast Sector, be placed on the market 
at a fixed price, without restrictions regarding the purchaser 
or the time within which the lotsshould be developed. 

- CARRIED 

(iv) Continental Hotel: 

Residence for Transient Women (Clause 5 ) 

In connection with this clause the Board of Administration 
filed an addendum of information dealing particularly with the 
rent and tax features and matters pertaining to repair and 
maintenance. 

MOVED by Aid. Wilson, 

THAT this clause be received for information, including the 
addendum from the Board of Administration. 

- CARRIED 

(v) Gordon House Day Care 

1100 Block Pendrell Street (Clause 6 ) 

MOVED by Aid, Phillips, 

THAT this clause be adopted, except recommendation (b) which be 
reworded as follows and adopted: 

'The agreement to be at a nominal rental for one year 
certain, subject to 3 months' notice of cancellation 
thereafter, and drawn to the satisfaction of the 
Corporation Counsel and the Supervisor of Property 
and Insurance. ' 

- CARRIED 

(vi) Balance of Property Matters 

MOVED by Aid. Linnell, 

THAT Clauses 1 and 7 of the report of the Board of Adminis- 
tration (Property matters), dated July 3, 1970, be adopted. 


- CARRIED 
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CITY OF VANCOUVER 
SPECIAL COUNCIL - SEPTEMBER 26, 1974 
PUBLIC HEARING 


A Special Meeting of the Council of the City of Vancouver was 
held in the Council Chamber on Thursday, September 26, 1974 at 
approximately 7:30 p.m. for the purpose of holding a Public Hearing 
to consider and hear delegations on the proposed Sign By-law; to 
consider a proposed amendment By-law to Zoning and Development 
By-law #3575; and to consider the repeal of By-law #2341. 

PRESENT: Deputy Mayor Massey 

Aldermen Bowers, Harcourt, Linnell, Marzari, 
Pendakur, Rankin and Volrich 

ABSENT: Mayor Phillips (Civic Business) 
Aldermen Gibson and Hardwick 

CLERK TO THE COUNCIL : M. Cross 

MOVED by Aid. Rankin, 
SECONDED by Aid. Pendakur, 

THAT this Council do resolve itself into Committee of the 
Whole, Deputy Mayor Massey in the Chair, to consider and hear 
delegations on the Sign By-law; to consider a proposed amendment 
By-law to Zoning and Development By-law #3575 to delete all 
references to sign control; and to consider the repeal of By-law 
#2341, being the current City of Vancouver Sign By-law. 

- CARRIED UNANIMOUSLY. 


The Technical Planning Board on September 20, 1974 when 
dealing with the proposed amendments to Zoning and Development 
By-law #3575 recommended approval of the amendments to delete 
all references to signs. 

The Vancouver City Planning Commission on September 25, 1974 
when considering the proposed amendments to the Zoning and Develop- 
ment By-law #3575, resolved 

"THAT the Commission approve the Amendment to Zoning and 
Development By-law #3575, to repeal or amend as indi- 
cated in the City Planning Department report on the new 
draft Sign By-law as presented to the Vancouver City 
Planning Commission at its meeting of September 25, 1974." 

Further, the Vancouver City Planning Commission passed the following 
motions : 

"THAT the Conunission recommend that any free-standing 
signs of whatever proposed size and height shall be 
approved only at the discretion of the Director of 
Planning . 

THAT the Commission recommend that projecting signs 
proposed to extend more than 5' over the sidewalk shall 
only be approved at the discretion of the Director of 
Planning. " 

Mr. D. M. Hickley, Assistant Director, Civic Development, 
described the process involved in the writing of the draft Sign 
By-law and commended the representatives of the Sign Industry for 
their co-operation. He advised that a brochure was being prepared 
which illustrated examples of acceptable signs and explains the con- 
tents of the draft Sign By-law in layman's language. 

Mr. R. Oliphant of Neon Products stated that he felt that the 
draft Sign By-law was a workable one and would result in good sign 
control in the City of Vancouver. 

cont'd .... 
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Mr. Walter Walmesley, Chairman of the Legislative Committee 
of the B.C. Petroleum Association, presented a brief outlining con- 
cerns of the Association with respect to the fee schedule and the 
fact there is no provision for standardization of sign size, logo 
and message required by national companies. One of the major con- 
cerns was that free standing signs were required to be located no 
closer than 100' from a residential district on the same street. 

MOVED by Aid. Pendakur, 

THAT where the site for any use is less than 100' in width, 
the Administrator of the By-law may permit a variation, provided 
the free standing sign is as far as possible from the residential 
area on the same street to ensure due care and attention to the 
retention of the residential environment. 


MOVED by Aid. Bowers, 

THAT the Administrator be permitted some discretion with res- 
pect to the percentage of copy area for facia signs. 

- LOST. 

(Aldermen Harcourt, Linnell, Marzari, Pendakur and Rankin opposed.) 


MOVED by Aid. Pendakur, 

THAT the Committee rise and report. 

- CARRIED UNANIMOUSLY. 


MOVED by Aid. Pendakur, 
SECONDED by Aid. Linnell, 

THAT the report of the Committee of the Whole as amended be 
adopted and that the Director of Legal Services be instructed to 
prepare and bring in the appropriate amending and repealing By- 


- CARRIED UNANIMOUSLY. 


laws . 


- CARRIED UNANIMOUSLY. 


The meeting adjourned at approximately 8:25 p.m. 


The foregoing are Minutes of the Special Council Meeting 
(Public Hearing) of September 26, 1974, adopted on 
October 8, 1974. 
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CITY OF VANCOUVER 

REGULAR COUNCIL MEETING 

A regular meeting of the Council of the City of Vancouver 
was held on Tuesday, October 1, 1974, in the Council Chamber, 
commencing at approximately 2.00 p.m. 

PRESENT ; Mayor Phillips, 

Aldermen Bowers, Gibson, Har court, Hardwick, 
Linnell, Marzari, Massey, Pendakur, 
Rankin and Volrich. 

CLERK TO THE COUNCIL; D.H. Little. 


PRAYER . 

The proceedings in the Council Chamber were opened with prayer, 
offered by the Civic Chaplain, the Rev. Kenneth Wother spoon of 
Canadian Memorial United Church. 

ACKNOWLEDGMENT . 

The Mayor acknowledged the presence in the Council Chamber of 
students from Vancouver Community College, under the direction of 
Mrs Commodore . 

'IN CAMERA' MEETING . 

Council was advised that there is one matter to be considered 
'In Camera' later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Hardwick 
SECONDED by Aid. Linnell, 

THAT the Minutes of the Special Council Meeting of September 24, 
1974, and the Minutes of the Regular Council Meeting of September 24, 
1974, with the exception of the 'In Camera' portion, be adopted. 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Linnell, 
SECONDED by Aid. Hardwick 

THAT the Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY. 
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UNFINISHED BUSINESS 

1. Demolition of Buildings, 

601-619, 623-627 Howe Street, 
and 832, 840 Dunsmuir Street . 

Council on September 24, 1974, deferred consideration of the 
demolition of buildings at 601-619, 623-627 Howe Street and 832, 
840 Dunsmuir Street, pending the hearing of further delegations 
from the Developer and other such principals, and Mr. T.A. Dohm. 

The Mayor advised that, in accordance with Council's direction 
of last week, he had met with the principals and been informed that 
the tenants had been given an extension of their leases until January 
31st, 1975 by the owners. 

Mr. W.B. Scott, of McCarter, Nairne & Partners, the Architects 
for the proposed development, and Mr. D. Richards, representing 
Paramet Corporation Ltd., addressed the Council, confirmed the Mayor's 
statement, indicating that the tenants had been advised of this 
extension to their leases by letter of August 1, 1974. 

Mr. Dohm stated that he had been unaware that such a letter had 
been sent, until today. 

MOVED by Aid. Rankin 

THAT the representations of the delegations be received. 

- CARRIED UNANIMOUSLY. 

2 . Vancouver Indian Centre Society - 
Grant Request $12,879. 

On September 24,1974, Council deferred consideration of a clause 
of the Social Services Committee's report dated September 12, 1974, 
with respect to the Vancouver Indian Centre Society's grant request 
for $12,879. The item was deferred to permit information on the 
Organization's Budget to be submitted, and pursuant thereto Council 
noted the relative budget and staffing information. 

MOVED by Aid. Bowers, 

THAT a grant of $4,000 be approved to the Vancouver Indian 
Centre Society, subject to the Society hiring the personnel involved 
and a report being submitted from the Director of Social Planning 
delineating the portion of the Social Services component to be paid 
by the Provincial Government and the portion of the Recreation 
component to be paid by the City. 

- (amended) 

MOVED by Aid. Rankin (in amendment) 

THAT the figure in Alderman Bowers ' motion be struck and an 
amount of $12,879 be inserted in lieu thereof. 

- CARRIED 

(Alderman Bowers opposed) 

The amendment having carried, the motion as amended, was 
put and CARRIEFBY THE REQUIRED MAJORITY 


(Alderman Bowers opposed) 
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UNFINISHED BUSINESS ( Cont ' d ) 
3 . Neighbourhood pubs . 

The Council considered applications for Neighbourhood Pubs at 
the following locations, which had been deferred from previous meetings 
pending submission of further information in the form of maps, 
photographs, etc. 

(a) 7161 Victoria Drive. 

(b) 1448 West Broadway. 

(c) 4336 Dunbar Street. 

Pursuant thereto, Mr. Ford of the Department of Permits and 
Licenses, with the aid of slides, illustrated to Council the locale 
of the proposed pubs, zoning and other amenities. 

Letters of objection with respect to the proposed pub at Dunbar 
Street were noted, and a letter from the Women's Christian Temperance 
Union, commenting on the West Broadway application, was referred to. 

(a) 7161 Victoria Drive . 

MOVED by Aid. Volrich 

THAT the following recommendation of the Standing Committee on 
Community Development dated August 15th, 1974, with respect to the 
application for a neighbourhood pub at 7161 Victoria Drive, be approved. 

'THAT this application be approved in principle, however the 
applicant will be required to carry out a referendum in a 
four block radius, the defined area to be canvassed to be 
determined by the Department of Permits & Licenses in con- 
sultation with the Chairman, the cost of the referendum being 
a charge against the applicant and if the referendum is success- 
ful, then the application will be subject to all applicable 
City legislation.' 

- CARRIED 

(Aldermen Gibson, Hardwick, Pendakur and Rankin opposed) 

(b) 1448 West Broadway . 

MOVED by Aid. Volrich 

THAT the following recommendation of the Standing Committee on 
Community Development dated September 12, 1974, as amended, with 
respect to the application for a neighbourhood pub at 1448 West 
Broadway, be approved. 

'THAT the application of Mr. Stauffer for a neighbourhood 
pub at 1448 West Broadway, be approved in principle 
subject to the City conducting a referendum of residents 
and merchants in a four block area surrounding 1448 West 
Broadway, the cost of such referendum to be borne by the 
applicant, and the applicant complying with all applicable 
City legislation.' 

- (amended) 

MOVED by Aid. Massey (in amendment) 

THAT the foregoing motion of Alderman Volrich be amended by 
striking out the words 'in principle' and 'the City conducting a 
referendum of residents and merchants in a four block area surrounding 
1448 West Broadway, the cost of such referendum to be borne by the 
applicant ' . 

- CARRIED 

(Aldermen Gibson, Hardwick, Linnell, Marzari and. Rankin opposed) 


Cont ' d . 
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UNFINISHED BUSINESS (Cont'd) 
Neighbourhood Pubs (Cont'd) 

(b) 1448 West Broadway - cont'd . 

The amendment having carried, the motion as amended and 
reading as follows, was put and CARRIED. 

'THAT the application of Mr. Stauffer for a neighbourhood 
pub at 1448 West Broadway be approved, subject to the 
applicant complying with all applicable City legislation.' 

(Aldermen Gibson, Hardwick, Linnell, Marzari and Rankin opposed) 

(c) 4336 Dunbar Street . 

MOVED by Aid. Volrich 

THAT the following recommendation of the Standing Committee on 
Community Development, dated September 12, 1974, with respect to the 
application for a neighbourhood pub at 4336 Dunbar Street, be 
approved . 

'THAT the application of Mr. and Mrs. Walker for a neigh- 
bourhood pub at 4336 Dunbar Street be approved in principle 
subject to: 

(a) The City conducting a referendum of residents and 
merchants in a four block area surrounding 4336 
Dunbar Street, the cost of such referendum to be 
borne by the applicant, Mr. and Mrs. Walker. 

(b) That the applicant will comply with all applicable 
City legislation." 

- LOST 

(Aldermen Gibson, Hardwick, Massey, Pendakur, Rankin 
Volrich and the Mayor opposed) 


4. Proposed Capital Expenditure Program 
1976 - 1980 - Housing. 

Council, on September 24, 1974, deferred part of the report 
from the Housing Committee, dated September 24, 1974, concerning 
the City's Land Bank Capacity and Proposed Housing Development 
Corporation to this meeting. 

After due consideration it was 

MOVED by Aid. Harcourt 

THAT the defined purpose of the 1976-1980 housing fund of 
$3,000,000 be for rotating housing funds, grants and subsidies. 

- CARRIED UNANIMOUSLY 


Cont ' d . 
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UNFINISHED BUSINESS (Cont ' d ) 

Proposed Capital Expenditure Program, 
1976-1980 - Housing. (Cont'd.) 

MOVED by Aid. Harcourt 

THAT Council receive the report of the Director of Finance 
dated July 31, 1974, with regard to Housing and Land Bank capabilities, 
and the Finance and Housing Committees jointly develop a clearly 
defined Housing and Land Bank Policy. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Harcourt 

THAT Council approve in principle the establishment of a 
Housing Development Corporation and refer the subject matter to the 
City Manager for full report to Council through the Housing Committee 

- CARRIED 

(Aldermen Massey and Hardwick opposed) 


COMMUNICATIONS OR PETITIONS . 
1976-1980 Five Year Plan . 

Council noted the following letter dated September 25, 19 74, 
from the Superintendent, Parks Board, with respect to the 1976-1980 
Five-Year plan. 

Further to our letter of Septenter 24, 1974, to the 
M^or and Maitaers of City Oouncil, the Park Board 
representatives met with School Board representatives 
on Tuesday evening, Septeiriaer 24, and decided that 
. . ' Item 4 - Swimning Pools - Indoor and (Xitdoor - 
$6,900,000 ' . .should read as follows; 

.... "To include - A new indoor pool at a Hi^ 

School in the Kerrisdale-Marpole 
area and one other location to 
be considered 

- A new large outdoor pool at 
John Hendry Park 

- Major renovations to Kitsilano 
waterfront" .... 

You will note that we have removed the words. . . . 
'Churchill, Point Grey or Magee Hi^ School'.... 
aj[>d inserted.... ' at a Hi^ Sciiool in the Kerrisdale- 
Marpole ctrea ' . 

MOVED by Aid. Linnell, 

THAT the foregoing change of location, as proposed by the 
Superintendent, Parks Board, be approved. 


- CARRIED UNANIMOUSLY 


Regular Council, October 1, 1974 

MANAGER'S, DEPARTMENT AND OTHER REPORTS 


6 


MANAGER'S REPORT 
September 27, 1974 . 

Works & Utility Matters 
September 27, 1974. 

Council considered this report, which contains five clauses, 
identified as follows: 

Cl.l. Closure of Lane North of Pendrell Street, East from 

Thurlow Street, Block 9, D.L. 185. 
Cl.2. Contract No. 746 - For Cement Lining of 18, 24, 25 

and 32 inch Steel Water Pipe in Place . 
Cl.3. Local Improvement by "Petition" 

Cl.4. Relocation of Utility Poles, Etc., at Various Locations. 
Cl.5. Street Closure - 19th Avenue, Oak Street to Laurel Street. 

Council took action as follows: 

Closure of Lane North of Pendrell Street, 
East from Thurlow Street, Block 9, D.L. 185 
(Clause 1) 

MOVED by Aid. Gibson, 

THAT item (A) contained in this clause, be received for 
information and item (B) be approved. 

- CARRIED UNANIMOUSLY 


MOVED by Aid . Rankin 

THAT the recommendation with respect to item (C) in this clause 
be approved . 

- (referred) 

I^OVED by Aid . Harcourt 

THAT item (C) re the 'Price of Closed Street and Lane ', as 
contained in this clause be referred to the Finance and Administration 
Committee for consideration and report on the policy involved. in 
this matter. 

- CARRIED 

(Aldermen Bowers and Hardwick opposed) 

Contract No. 746 - For Cement Lining of 18, 
24, 25 and 32-inch Steel Water Pipe in Place 
(Clause 2) 

MOVED by Aid. Gibson, 

THAT the recommendation of the City Manager, contained in this 
clause, be approved. 

- CARRIED UNANIMOUSLY 


Local Improvement by "Petition" 
(Clause 3) 

MOVED by Aid. Gibson, 

THAT the recommendations of the 
clause, be approved. 


City Manager contained in this 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY. 
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MANAGER'S, DEPARTMENT AND OTHER REPORTS (Cont'd) 

Works and Utility Matters, 
September 27, 1974. (Cont'd) 

Relocation of Utility Poles, Etc. 
at Various Locations (Clause 4) 

MOVED by Aid. Gibson, 

THAT the recommendation of the City Manager, contained in this 
clause, be approved. 

- CARRIED UNANIMOUSLY. 

Street Closure - 19th Avenue, Oak 
Street and Laurel Street (Clause 5) 

MOVED by Aid. Hardwick 

THAT the request of the Congregation Schara Tzedeck to close to 
vehicular traffic, 19th Avenue from Oak Street to Laurel Street, on 
Tuesday, October 8, 1974, from 7.00 p.m. to 9.30 p.m., be approved, 
subject to the conditions stated in this clause. 

- CARRIED UNANIMOUSLY 


Social Service and Health 
Matters, September 27, 1974 . 

Lee Building - 175 East Broadway 
(Clause 1) 


MOVED by Aid. Bowers, 

THAT the report of the City Manager be received for information. 

- CARRIED UNANIMOUSLY 


Building and Planning Matters, 
September 27, 1974. 

Urban Design Panel Appointments 
(Clause 1) 

MOVED by Aid. Massey, 

THAT the recommendation of the 
clause, be approved. 


City Manager, contained in this 

- CARRIED UNANIMOUSLY. 


Licenses and Claims Matters, 
September 27, 1974. 

Soliciting for Charity - International 
Society for Krishna Consciousness (Clause 1 ) 

MOVED by Aid. Harcourt, 

THAT the delegation from the International Society for Krishna 
Consciousness be permitted to appear before Council and the arrange- 
ments left with the City Clerk. 

- CARRIED UNANIMOUSLY. 
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MANAGER'S, DEPARTMENT AND OTHER REPORTS (Cont'd) 

Finance Matters, 
September 27, 1974 . 

Council considered this report, which contains two clauses, 
identified as follows: 

Cl.l. Downtown Parking Corporation Revised Lease. 
Cl.2. Tender Awards. 

Council took action as follows: 


Clauses 1 and 2 . 

MOVED by Aid. Massey, 

THAT the recoininendation of the City Manager, contained in clause 
1 be approved, and clause 2 be received for information. 

- CARRIED UNANIMOUSLY. 


Personnel Matters, 
September 27, 1974 . 

Council considered this report, which contains two clauses, 
identified as follows: 

Cl.l. Municipal Superannuation Act - Resumption of Remarried 
Widows' Allowances - Special Agreement, Supplementary 
Allowances . 

Cl.2. City Employees' Group Charities - 1974 Campaign. 

Council took action as follows: 

Municipal Superannuation Act - Resumption 
of Remarried Widows' Allowances - Special 
Agreement, Supplementary Allowances (Clause 1 ) 

MOVED by Aid. Pendakur 

THAT the recommendation of the City Manager, contained in this 
clause, be approved. 

- CARRIED UNANIMOUSLY 

City Employees' Group Charities - 
1974 Campaign (Clause 2) 

MOVED by Aid. Pendakur 

THAT the recommendation of the Director of Personnel Services, 
as contained in this clause be approved. 

- LOST 

(Aid. Bowers, Gibson, Linnell, Massey, Rankin and Volrich opposed) 
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Adjourned Council, July 9, 1970 11 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Adams, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Wilson, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 


The Council recessed at 12 noon to reconvene in open session 
in the Council Chamber at 2:00 p.m. 

The Council reconvened in open session in the Council Chamber, 
His Worship the Mayor in the Chair and the following members of 
the Council present: 

PRESENT: His Worship the Mayor 

Alderman Adams, Bird, Broome, Calder, 
Hardwick, Linnell, Phillips, 
Rankin and Wilson 

ABSENT: Alderman Sweeney (Leave of Absence) 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Adams, 
SECONDED by Aid. Linnell, 

THAT this Council resolve itself into Cominittee of the Whole, 
His Worship the Mayor in the Chair. 

- CARRIED 


BOARD OF ADMINISTRATION AND OTHER REPORTS (Cont'd. ) 

D. Fire Department - Disposition of Fireboat 
J.H. Carlisle and Deployment of Personnel 

It was agreed to defer the report of the Board of Administration 
dated June 22, 1970, re Fireboat J.H. Carlisle and Deployment of 
Personnel, pending the hearing of delegations as requested, except 
that it was 

MOVED by Aid. Linnell, 

THAT the following recommendation 2, proposed by the Fire 
Chief, be adopted: 

"that, to complete the provision of land based protection 
for the False Creek area, authority be granted for tenders 
to be called for the two remaining 1,500 g.p.m. pximpers 
in September 1970 for delivery at the earliest possible 
date in 1971. These pumpers to replace two 1,050 g.p.m. 
pumpers scheduled for replacement in accordance with the 
programme of apparatus replacement approved by City Council 
at their meeting of February 17, 19 70." 


- CARRIED 
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MANAGER'S, DEPARTiVIENT AND OTHER REPORTS (Cont'd) 

Property Matters, 
September 27, 1974 . 

Council considered this report, which contains three clauses, 
identified as follows: 

Cl.l. Acquisition for Family Housing Project, Lot 38, 

Blocks 3 & 4, D.L. 339, NE^, Plan 1933, Known as 

6262 Frontenac Street. 
Cl.2. Acquisition for Family Housing Project, Lot 54, 

Blks 3 & 4, D.L. 339 NE^s, Plan 1933, Known as 

6285 Frontenac Street. 
Cl.3. House for Removal - 2912 Venables, Lot 10, Block 2, 

N.W. h. Section 24. 

Council took action as follows: 



Clauses 1, 2 and 3 . 

MOVED by Aid. Harcourt, 

THAT the recommendations of the City Manager, contained in 
clauses 1 and 2 be approved, and Clause 3 be received for information. 

- CARRIED UNANIMOUSLY. 


DEPARTMENT GENERAL 

REPORT, SEPTEMBER 27. 1974 . 

Building and Planning Matters, 
September 27, 1974. 


Council considered this report, which contains three clauses, 
identified as follows: 


Cl.l. Rezoning Application from C-2 Commercial to CD-I 

Comprehensive Development District, Site Bounded by 
Nanaimo, Charles and Williams Streets and the Lane 
Immediately East of Nanaimo. 

Cl.2. Subdivision of Lot "A" of Lots 15 and 16, Blocks 1, 

2 and 3, D.L. 321, 2991 West 42nd Avenue - Dr. Michael 
Huculak. 

Cl.3. Social Mix, City Owned Land, Area 6, False Creek. 


Council took action as follows: 


Clauses 1 and 2 . 


MOVED by Aid. Pendakur 

THAT the recommendation of the Director of Planning, in clause 
1, be approved, and clause 2 be received for information. 

-^-.^^r^ - CARRIED UNANIMOUSLY 

Social Mix, City Owned Land, 

Area 6, False Creek. (Clause 3 ) 

MOVED by Aid. Hardwick 

THAT the recommendations of the Development Consultant contained 
in this clause, be approved. 

- CARRIED 

(Alderman Linnell opposed) 
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MANAGER'S. DEPARTMENT AND OTHER REPORTS (Cont'd) 

C. Truck Routes 

Council deferred consideration of this report, pending the 
hearing of delegations this evening. 

D. Proposed Functions, Organization & 
Staffing of the Labour Relations 
Department of the G.V.R.D. 

The Council noted a report from the City Manager on the Proposed 
Functions, Organization and Staffing of the Labour Relations 
Department of the Greater Vancouver Regional District. The report was 
submitted as a result of a report being received from Mr. Carlisle 
on the operation of the Labour Relations function in the G.V.R.D. 
Mr. Carlisle ' s report contained a request for additional staff to 
provide in part for classification services to the City of Vancouver. 

The City Manager, following a discussion with Mr. Carlisle, 
amended his recommendation, with permission of Council, to read as 
follows : 

"THAT the City Manager be authorized to agree to cost- 
sharing and administrative arrangements for provision of 
the job evaluation service by the G.V.R.D., in a manner 
satisfactory to the appropriate City officials." 

Council was informed that a letter has been submitted from the 
Vancouver Municipal & Regional Employees Union requesting that 
Council defer action on this matter until the Union has had an 
opportunity to assess the effects of the proposal on its membership. 

MOVED by Aid. Rankin 

THAT, as requested by the Vancouver Municipal and Regional 
Employees Union, this whole matter be deferred pending further 
comment from the Union. 

- CARRIED UNANIMOUSLY 


E . City Assessment Commissioner . 

Under date of September 30, 1974, the City Manager submitted 
the following report regarding the powers and duties of the City 
Assessment Commissioner. 


The Director of Legal Services reports as follows: 

"Effective October 1, 1974, the City Assessment Commissioner 
will be designated by the Assessment Authority, and pursuant 
to the new Assessment Authority of British Columbia Act will 
become for all purposes an employee of the Authority. 

Under the new Assessment Act the powers and duties of the 
former City Assessment Commissioner will be vested in the 
Provincial Assessment Commissioner. 


Cont ' d . 
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MANAGER'S. DEPARTMENT AND OTHER REPORTS (Cont'd) 


E. City Assessment Commissioner (Cont'd) 


The consequence of these changes is that the technical and 
administrative duties under the Business Tax By-law and the 
Local Improvement Procedure By-law would have to be carried 
out in Victoria. This would Create substantial operating 
difficulties. One problem of course is the distance involved, 
but the major problem is that the work to be done by the local 
improvement people and business tax assessors will be done by 
employees of the City who will not be designated under the 
Assessment Authority Act. Furthermore, preliminary discussions 
indicate that the Provincial Assessment Commissioner does not 
wish to become involved in either the City's business tax or 
local improvement matters. 

Accordingly IT IS RECOMMENDED that the City of Vancouver 
request the Lieutenant-Governor in Council or the Assessment 
Authority to pass such Orders in Council or Regulations as 
may be required to permit the former Assessment Commissioner, 
Mr. W. H. Snowdon, to carry out, on behalf of the Provincial 
Assessment Commissioner, the various powers and duties referred 
to in Part VII and Part XXlV of the Vancouver Charter. " 


The City Manager RECOMMENDS that the foregoing recommendation of 
the Director of Legal Services be adopted by Council. ' 


MOVED by Aid. Rankin 

THAT the recommendation of the City Manager, contained in the 
above report, be approved. 

- CARRIED UNANIMOUSLY. 


Council recessed at 3.40 p.m. and after an 
'In Camera' meeting in the Mayor's office, 
reconvened in Open Council at approximately 
4.15 p.m. 
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I. Part Report of Standing Committee 
on Housing, September 24, 1974 

Progress Report on Issuance 

of Operators' Permits (Clause 1) 

MOVED by Aid. Volrich, 

THAT consideration of the matters contained in this report 
be deferred pending a further report to Council from the Standing 
Committee on Housing following consideration at its meeting on 
October 15, 1974, of a report from the Director of Social Planning 
on relocation of tenants in the core area. 

- CARRIED UNANIMOUSLY 

II. Report of Standing Committee 
on Housing, September 24, 1974 

Balmoral Hotel 
(Clause 1) 

MOVED by Aid. Harcourt, 

THAT this Clause be received for information. 

- CARRIED UNANIMOUSLY 

Consideration of G.V.R.D. Matters 

It was agreed that the following items would be raised or 
spoken to by Council representatives on the G.V.R.D. Board at the 
next meeting of the Board to be held on Wednesday, October 2, 1974: 

(a) Proposed functions, organization and staffing of the Labour 
Relations Department of the G.V.R.D. 

(b) Future Development of the University Endowment Lands - The 
Mayor advised that the G.V.R.D. Board will be considering 
the following resolution of Council from its meeting of 
August 27, 1974: 

"THAT a Joint Committee of Council and the Vancouver Park 
Board be appointed and seek a meeting with the appropriate 
Provincial Cabinet Minister on this matter; 

FURTHER THAT a motion be carried forward by our represen- 
tatives on the G.V.R.D. at its meeting August 28, 1974, 
to urge such a meeting and to consider additional 
representation on behalf of the G.V.R.D. at such meeting, 
with the City of Vancouver's resolution of February 5, 197 4, 
forming a basis for discussion." 

(c) At the request of Alderman Rankin, it was agreed to raise the 
matter of staging of letting of contracts with respect to 
proposed hospital construction. 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Linnell, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Linnell, 
SECONDED by Aid. Hardwick, 

THAT the report of the Committee of the Whole be adopted. 


- CARRIED UNANIMOUSLY 
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BY-LAWS 

1. BY-LAW AUTHORIZING THE ACCEPTANCE 
OF MONIES TO BE APPLIED AT A 
FUTURE DATE IN PAYMENT OF TAXES 
(Tax Prepayment) 

MOVED by Aid. Bowers, 
SECONDED by Aid. Linnell, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was, 

MOVED by Aid. Bowers, 
SECONDED by Aid. Linnell, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

2. BY-LAW TO PROVIDE FOR THE IMPOSITION 
AND COLLECTION OF A PORTION OF REAL- 
PROPERTY TAX IN ADVANCE OF A RATING 
BY-LAW (Advance Real-Property Tax) 

MOVED by Aid. Bowers, 
SECONDED by Aid. Linnell, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was, 

MOVED by Aid. Bowers, 
SECONDED by Aid. Linnell, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

3. BY-LAW FOR IMPOSING A PENALTY ON 
UNPAID TAXES LEVIED BY A RATING 
BY-LAW (Tax Penalty) 

MOVED by Aid. Bowers, 
SECONDED by Aid. Linnell, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was, 

MOVED by Aid. Bowers, 
SECONDED by Aid. Linnell, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 


- CARRIED UNANIMOUSLY 
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BY-LAWS (cont'd) 

4. BY-LAW TO AMEND BY-LAW NO. 357 5, 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW 


MOVED by Aid. Harcourt, 
SECONDED by Aid. Linnell, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Linnell, 

THAT the By-law be given second and third readings and the 

Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


During consideration of the foregoing By-laws, Alderman 
Pendakur and the Mayor left the meeting. 


5. BY-LAW TO AMEND BY-LAW NO. 3575, 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW 


Due to the insufficient number of members of Council present 
eligible to vote on this By-law, consideration of this By-law was 
deferred to later this day. 


6. BY-LAW TO AMEND BY-LAW NO. 47 38 
BEING THE LODGING HOUSE BY-LAW 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Marzari, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was, 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Marzari, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 


- CARRIED UNANIMOUSLY 
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MOTIONS 

1. Allocation of Land for Highway 

Purposes (S/W Corner King Edward 
and St. George Street) 


MOVED by Aid. Linnell, 
SECONDED by Aid. Pendakur, 

THAT WHEREAS the registered ovmer has conveyed to the 
City of Vancouver, for road purposes, the following 
described lands: 

1. South 5 feet of Lot 8, Subdivision 15, 16 

and 17, Block 10 to 13 and 22 to 25, District 
Lot 391 and 392, Plan 3154, AND 

• South 2.5 feet of Lot 10 and the North 2.5 
feet of Lot 24; 

South 2.5 feet of Lot 12, Block 1, East Half 
Section 25, T.H.S.L., Plan 2920, AND 

South 2.5 feet of Lot 12, Block 2, North East 
Quarter Section 25, T.H.S.L., Plan 2920, AND 

North 2.5 feet of Lot 20, Subdivision 2, East 
Half Section 25, T.H.S.L., Plan 2920. 

(S.W. Corner of King Edward & St. George Street) 


AND WHEREAS it is deemed expedient and in the 
public interest to accept and allocate the said lands for 
highway purposes. 

BE IT THEREFORE RESOLVED that the above described 
lands so conveyed be, and the same are hereby accepted 
and allocated for highway purposes, and declared to form 
and constitute portions of highway. 

- CARRIED UNANIMOUSLY 

2. Proposed Capital Expenditure 
Program 1976 - 1980 


MOVED by Aid. Bowers, 
SECONDED by Aid. Linnell, 

THAT WHEREAS the formal resolution of Council dated 
September 24, 1974, in respect of the Five Year Plan quoted 
therein a total of $65,580,000; 

AND WHEREAS such amount was in error; 

THEREFORE BE IT RESOLVED THAT that resolution be rescinded 
and the following resolution substituted therefore: 

"THAT WHEREAS Council has approved items in the Five 
Year Plan to be submitted to the electors totalling 
$75,716,000; 

AND WHEREAS it was the recommendation of the Finance 
and Administration Committee that there should be a 
contribution towards this out of current revenues amounting 
to $10,000,000; 

THEREFORE BE IT RESOLVED THAT the plebiscite to the 
electors be drawn up with items totalling $65,716,000 and 
that this be done by reducing the amount allocated for 
■Streets' from $23,496,000 to $13,496,000 on the understanding 
that the total sum allocated in the five-year period for 
streets is unchanged, and that the additional $10,000,000 
will be provided out of current revenues. " 
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MOTIONS (cont'd) 

Proposed Capital Expenditure 
Program 1976 - 1980 (continued) 

MOVED by Aid. Bowers, 
SECONDED by Aid. Linnell , 

THAT WHEREAS the Vancouver City Council at its meeting 
on September 10, 1974, passed the following motion with respect 
to the amounts allocated in the Proposed Capital Expenditure 
Program 1976 - 1980 for Community Recreation Facilities and 
Parks : 

"THAT with respect to Community Recreation Facilities and 
Parks, the Plan shall include the amounts $14,700,000 
and $20,989,000 respectively, the detailed allocation 
of these funds to be determined by Council after the 
proposed meeting with the Park Board in two weeks' time." 

AND WHEREAS that resolution indicated that the $2,000,000 
in anticipated Provincial Government grant be deducted from the 
Community Recreation Facilities Allocation; 

AND WHEREAS the Board of Parks and Recreation have indicated 
a more satisfactory allocation of that $2,000,000 would be to 
have $15,200,000 allocated for Community Recreation Facilities 
and $20,489,000 for Parks Development and Acquisition; 

THEREFORE BE IT RESOLVED that with respect to Community 
Recreation Facilities and Parks, the Proposed Capital Expenditure 
Program 1976 - 1980, shall include the amounts $15,200,000 and 
$20,489,000 respectively. 

- CARRIED UNANIMOUSLY 


The Council recessed at approximately 4:40 p.m. to reconvene 
in open session in the Council Chamber at 7:30 p.m. 


The Council reconvened in the Council Chamber at approximately 
7:30 p.m., with Mayor Phillips in the Chair and the following member 
present : 

PRESENT: Mayor Phillips 

Aldermen Bowers, Gibson, Harcourt, Hardwick, 
Linnell, Marzari , Massey, Pendakur, 
Rankin and Volrich 

BY-LAWS (cont'd) 

BY-LAW TO AMEND BY-LAW NO. 3575, 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW 


MOVED by Aid. Harcourt, 
SECONDED by Aid. Massey, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was, 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Massey, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 


- CARRIED UNANIMOUSLY 
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DELEGATIONS, MANAGER'S, DEPARTMENT & OTHER REPORTS (cont'd) 
Truck Routes 

Council had before it for consideration, a report from the 
City Engineer dated September 5, 1974, with respect to truck 
routes in the City of Vancouver. This report outlined the 
existing truck route system and proposed two alternate systems 
being a concentrated system and a dispersed system. It stated 
that for environmental, economic and administrative reasons, tne 
dispersed system was the more desirable. 

It was also stated that signs for truck routes would be of 
help to truck drivers and to police staff controlling truck 
traffic, and also that appropriate By-law revisions would be 
required if the proposed truck route system was approved. The 
report concluded with the following recommendations: 

(a) The proposals outlined in this report be approved, 
including the truck route systems shown in Exhibits 
3 and 4 ; 

(b) The Corporation Counsel be directed to bring forward 
the necessary By-law amendments; 

(c) That $2,000 be appropriated from Contingency Reserve 
to provide truck route signing. 

(Exhibits 3 and 4 on 
file in the City 
Clerk's Office) 

The Mayor advised Council that it would be desirable to have 
more input on this matter from the G.V.R.D,, the City Planning 
Department and from concerned citizens who did not have enough 
time to prepare a submission for presentation to Council this day. 

Mr. Ken Dobell, Assistant City Engineer - Traffic and 
Transportation, reviewed the report and advised that the present 
truck route system was out of date and an alternative system was 
required. 

Presently, trucks use many streets not outlined on the truck 
route and the Engineering Department proposal was to find satisfactory 
alternatives thus lessening truck concentration on the main streets 
and allowing trucks to take the shortest possible route between 
origin and destination. 

Council heard the following delegations on this subject: 

(a) Mr. F. Miller, Chairman, Knight Street Committee, stated 
that Knight Street presently carried approximately 555 
large trucks in an 8 hour period and was not on the existing 
truck route. He expressed concern over the fact that 
Knight Street was included in the proposed truck route 
system and this would result in even more truck traffic. 

(b) Mr. E. Janzen, spokesman for residents on First Avenue 
between Clark Drive and Highway 4 01 advised that trucks 
were presently using First Avenue rather than Grandview 
Highway, the designated truck route, and that the noise 
and fumes from these large trucks was creating a very 
undesirable impact on this residential area. 

(c) Mr. J. Kemp, a resident of Joyce Street, advised that 
in view of the fact that that street was very narrow, 
the increased truck traffic was creating unbearable 
living conditions. 


cont ' d . 
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DELEGATIONS, MANAGER'S, DEPARTMENT & OTHER REPORTS (cont'd) 

Truck Routes 
(continued) 

(d) Mr. Hammond a resident of West 40th Avenue, advised that the 
proposed dispersed truck route system was undesirable and 
that more research was required. He also advised that the 
City should compensate homeowners whose property has been 
damaged as a result of heavy truck traffic. 

(e) Mr. Fee, speaking for property owners and residents adjacent 
to and near Fourth Avenue between Alma and Blanca Street, 
expressed concern that Fourth Avenue from Alma to Blanca, 
which is on the proposed truck route, is a prime residential 
area and also that there are two schools in that area being 
the Provincial School for the Deaf and Blind and Queen Mary 
Elementary, also a senior citizens housing development which 
is being constructed at Fourth and Wallace. Increased truck 
traffic in this area would have many detrimental effects. 

(f) Mr. Becherton, a resident of First Avenue, reiterated the 
concerns of Mr. Janzen with regard to truck traffic on 
First Avenue. 

A number of other persons expressed dissatisfaction with 
truck traffic in the City of Vancouver. 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Har court, 
THAT 

(a) the delegations be received; 

(b) the report of the City Engineer be received and forwarded 
for comment from the Greater Vancouver Regional District 
Planning Department and the City Planning Department with 
respect to a number of points raised this day in regard 
to the effect of the proposed truck routes in residential 
neighbourhoods ; 

(c) the City Engineer examine the possibility of a truck 
bypass route along Marine Drive and Boundary Road; 

(d) the City Engineer be requested to report on truck 
connections between Vanterm and the Provincial Highway 
system; 

(e) the City Engineer be requested to report on the possibility 
of designating two types of truck routes: 

(i) those truck routes which connect with industrial 
areas 

(ii) those truck routes to be used for destinations 
out of the industrial areas; 

(f) the Director of Planning report on the possibility of 
rezoning to 'Commercial', those areas along designated 
primary truck routes ; 

(g) the Director of Legal Services report on the enforcement 
of the existing Noise Abatement By-law; 

(h) the above reports be considered by Council at another 
Public Meeting at the appropriate time. 

- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 9:30 p.m. 

***** 


'JUL 9 ]97a 

Adjourned Council, July 9, 1970 

BOARD OF ADMINISTRATION AND OTHER REPORTS (Cont'd. ) 

F . Food Handling 

The Board of Administration under date of June 15, 19 70, 
submitted a report on food handling, pursuant to Council's request. 
In this report details are submitted by the Medical Health Officer 
in respect of the food handling control program. The following is 
extracted from the Medical Health Officer's report: 

"If a training program for food handlers is considered to be 
the most promising solution to the problem of public 
protection, a very large educational program would be required 
for the estimated 20,000 food handlers in Vancouver. If it is 
the wish of Vancouver City Council to adopt a policy favouring 
training and certification of food handlers in Vancouver then 
a series of negotiations and studies would be carried out by 
the Health Department to include - 

1. Exploration with the Vancouver School Board of the 
practicability and cost of an adult education program 
in food handling. These discussions would include 
reference to problems of staffing the instructional 
program and would be based on the assumption that the 
cost of this program would be borne by the persons 
receiving the training program (or by the employers 
on their behalf) . 

2. Examination of procedures and costs of carrying out the 
examination of food handlers to select those meriting 
certification . 

3. Determination of the extent of the City of Vancouver's 
commitment required for the staffing of the co-ordinating 
and supervisory functions in relationship to this program. 

4. Discussion with representatives of the food industry re 
the most practical program that would receive their 
support. The principle of food handler training is 
already supported by the Canadian Restaurant Association 
and also by some of the major employers of food handlers 
in Vancouver. 

5. Discussions of necessary health by-law changes with the 
City of Vancouver Law Department." 

The Board of Administration recommends the Health Department be 
authorized to prepare a plan in accordance with the five steps out- 
lined above. 

MOVED by Aid. Bird, 

THAT the foregoing recommendation of the Board of Administration 
be approved and a copy of the report of the Board of Administration 
be fo2rwarded to the appropriate officials of the Provincial 
Government. 

- CARRIED 


G. Proposed Camosun Park Extension: 
University Endowment Lands 

The Board of Administration under date of June 30, 1970, 
submitted a report of the Director of Planning on a communication 
from the Park Board requesting the Provincial Government turn over 
all lands between 25th Avenue, 29th Avenue, 16th Avenue and Imperial 
Road, to the City for park purposes, and extend the City boundary 
westward around the proposed large park. Historical information 
is contained in the Director of Planning 's report with details of 
the proposed location and park development. 



Cont ' d. 


The foregoing are Minutes of the Regular Council Meeting 
of October 1, 1974, adopted on October 8, 1974. 
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Manager's Report, September 27, 197 4 (WORKS - 1) 

WORKS AND UTILITY MATTERS 
CITY ENGINEER'S REPORT 


RECOMMENDATIONS ; 

1. Closure of Lane North of Pendrell Street, West from Thurlow Street, 
Block 9, D.L. 185 

The Deputy City Engineer reports as follows: 

"On July 23, 1974, Council approved the closure of Pendrell Street 
between Burrard Street and Thurlow Street for the proposed addition to St. 
Paul's Hospital subject to certain conditions. The Hospital District wanted 
assurance from Council that Pendrell Street could be closed before they spent 
large sums of money acquiring the privately owned property in the block. 

As a result of Council's resolution and further information from the 
G.V.R.D., the following three aspects are being reported on: 


(A) Details of Hospital Extension 

(B) Lane Closure 

(C) Price of Closed Street and Lane 
(A) Details of Hospital Extension 


When approving the closure of Pendrell Street, Council requested that 
the Board of Administration submit a report for the information of Council on 
the details of the extension planned for St. Paul's Hospital. 

The following information has been obtained from the Hospital and their 
consultant. 

'The long range development for St. Paul's Hospital as presently 
envisioned encompasses as a prerequisite site acquisition of the half block 
south of the present premises, the Presbyterian Church property, the lane south 
of Comox Street and Pendrell Street to create a consolidated site exclusively 
for the hospital use. 

The hospital development is then expected to take place in stages. The 
first stage in essence will consist of constructing the total diagnostic and 
treatment areas, auxiliary services and underground parking with virtually only 
the bed accommodation left in the existing structure. This phase of construction 
is expected to cover the whole of the acquired new site, that is the south half 
block, Pendrell Street, the lane and the Presbyterian Church property. 

To realize the next stage of development, parts of existing buildings 
will be demolished, freeing the present site for a new structure, housing the 
wards and related areas. At this stage the remaining vacated structures will 
become ready for demolition. During the course of development and at completion, 
the density will be kept well below the city guide lines and the size of the new 
hospital in terms of bed accommodation will virtually remain identical to the 
present size. 

In respect to the vehicular access/egress arrangements, it will be our 
policy to laison with all the authorities concerned at an early planning stage, 
so as to arrive at the best possible arrangements for the proper functioning of 
the hospital and the ease of accessibility of numerous essential services and the 
community that it intends to serve.' 

The hospital advises that a decision with respect to the closure of 
Pendrell Street (Burrard to Thurlow) has been viewed as the primary question to 
be answered prior to proceeding further with acquisition of required properties 
and detailed planning for the construction of new facilities. 


This is submitted for Council's Information. 
(B) Lane Closure 


As described above, the development concept is for the hospital to 
occupy all the property between Comox Street and the lane South of Pendrell 
Street between Burrard and Thurlow Streets. This includes a dead end south of 
Comox Street extending eastward from Thurlow Street which was not included in 
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Clause 1 Cont'd 

the report to Council on July 23, 1974, and the hospital now wish to have this 
lane included. This portion of lane will be surplus to the City's highway 
requirements . 

I RECOMMEND that when the Hospital District acquires Lots 10 and 11, 
Block 9, D.L. 185, Plan 92 situated on the northeasterly corner of Pendrell and 
Thurlow Streets, the portions of lane outlined red and green on plan marginally 
numbered LE 4077 be closed, stopped up and conveyed to an abutting owner, subject 
to the consolidation of the lane with an abutting parcel. 

(C) Price of Closed Street and Lane 

In the report to Council on July 23, 1974, the following was RECOMMENDED 
as one of the conditions of approval: 

The closed road be conveyed to either or both of the abutting 
owners for the nominal total sum of one dollar. The conveyance 
to provide for the return to the City of the closed road if the 
area is no longer used for hospital purposes. 

When considering this matter. Council amended this condition to read as 

follows: 

The closed road be conveyed to either or both of the abutting 
owners at a reasonable price. 

The RECOMMENDATION of a nominal sum of one dollar was submitted in 
accordance with Council decisions on similar requests. The basis for the previous 
decisions is set out below and was contained in a report to Council in 1970 when 
dealing with a street closure for the Vancouver General Hospital valued at $193,000. 

'In all the municipalities in the Province except the City of 
Vancouver, all highway is vested in the Queen in the right of 
the Province. The Vancouver Charter, however, provides that the 
highway in the City of Vancouver is vested in the City. 

The Director of Lands has advised that the Crown Provincial conveys 
highways to hospitals for a nominal sum with a restriction for 
hospital purposes only. In the event that the highway is no longer 
used for hospital purposes, it reverts to the Crown. The Corporation 
Council has advised that similar arrangements could be made by the 
City in the conveyancing of highway to hospitals.' 

The streets and lanes were originally vested in the Crown and the Crown 
in turn vested them in the City of Vancouver at no cost to the City. As noted 
above, throughout the Province, streets and lanes required for hospital purposes 
are conveyed to the hospitals for a nominal sum. 

The market value of the closed section of Pendrell Street and the lane 
described above is $809,270.00. It is necessary to determine a reasonable price 
in accordance with Council's resolution of July 23, 1974. With the fuller explan- 
ation of the background to the conveyance of streets and lanes for hospital purposes. 
Council may wish to consider that a reasonable price for the closed street and lane 
for the addition to St. Paul's Hospital be one dollar with the conveyance to provide 
for the return to the City of the closed street and lane if the area is no longer 
used for hospital purposes. " 

The City Manager: 

- Submits Item (A) for INFORMATION. 

- RECOMMENDS Item (B) be approved. 


- RECOMMENDS that the closed street and lane in 
Item (c) above be conveyed to either or both of 
the abutting owners for the nominal total sum of 
one dollar. The conveyance to provide for the 
return to the City of the closed road if the 
area is no longer used for hospital purposes. 
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2. Contract No. 746 - For Cement Lining of 18, 24, 25 and 32-Inch Steel 
Water Pipe in Place 

The City Engineer reports as follows: 

"Tenders for this work were received on September 16, 1974. 

Tlie tender comparison, based on the tendered unit prices and adjusted 
for the cost of City work as set forth in the Information for Tenderers and 
Schedule of Approximate Quantities, is as follows: 

Raymond Concrete Pipe Co. $343,737.50 

Ameron Inc., Pipe Lining Division $319,783.20 

The City has had both companies on earlier pipe lining contracts and 
both have performed satisfactorily. Both companies have good experience in 
the work. 

I RECOMMEND that: 

(a) The contract be awarded to Ameron Inc., Pipe Lining Division. 

(b) The Director of Legal Services be instructed to prepare the 
necessary agreement for execution. 

(c) The bid bond of the unsuccessful tenderer be returned. 

The funds for this project have already been appropriated in the 1974 
Water Works Capital Budget." 

The City Manager RECOMMENDS the foregoing be approved. 


3. Local Improvement by "Petition " 
The City Engineer reports as follows: 

"A petition for an Underground Wiring project, sufficiently signed by 
affected property owners, has been forwarded to me by the City Clerk. As 
required by the Local Improvement Procedure By-law, I have to advise that 
it is feasible and desirable to undertake the project as a Local Improve- 
ment. 

The project is for the installation of Underground Wiring and the 
removal of the Overhead Wiring and Wooden Poles on Water Street from 
Carrall Street to Cordova Street and on Abbott and Cambie Streets north of 
Water Street." 

SECOND STEP 

The Director of Finance submits the following report on the financial 
arrangements: 

"In accordance with the provisions of the Local Improvement Procedure 
By-law, I am submitting the City Engineer's report dated September 20, 1974. 

The estimated total cost of this improvement is $270,000. The City's 
Share of the cost is $182,074. 

I have to report that the necessary financial arrangements can be made 
to carry out this work." 

The City Manager has decided that it is desirable to undertake 
this project and RECOMMENDS that: 

The reports of the City Engineer and Director of Finance be adopted 
together with the details of the Second Step Report on file in the 
City Clerk's office. 

The Court of Revision for this project be held at 2:00 p.m. on Tuesday, 
October 22, 1974. 

L. Because of the substantial cost of advertising this one project. Council 
direct the Assessment Commissioner to post the advertisement in the City 
Clerk's office. 

(Requires affirmative vote of 2/3 of those present.) 
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4 . Relocation of Utility Poles Etc. At Various Locations 
The City Ehgineer reports as follows: 

"Each year there are a number of locations where the need arises to have 
utility poles, guy wires or other utility installation altered or relocated, 
but where the work is not related to a specific project for which an appro- 
priation has been approved. One example of this is where we find a pole 
which shotild be moved to a location less hazardous to vehicular or pedestrian 
traffic. Another example is vrfiere a utility company finds it necessary to add 
expensive equipment to a pole which we know will have to be moved in the future. 
In these cases, it is often desirable to have the pole moved to its new location 
before the equipment is added. 

The cost of all such relocation work is shared with the utility companies 
in accordance with our various agreements. It is estimated that in an average 
year the City's share of the cost will amount to approximately $3,000,. Rather 
than report each individual project to Council, it would seem preferable 
to have an appropriation set up to carry out such work. 

Similar appropriations have been previously provided and have now been 
expended. 

In addition, there are many utility pole moves and other utility related 
work which must be done in conjunction with the contract paving work. Ideally, 
this should be done before the curbs are installed but due to the heavy work 
load, the companies are not able to complete their works on time. This results 
in delays and inconveniences and often old poles are left in the newly paved 
streets causing hazards. To give the companies as much advance notice as 
possible, it is desirable to order the work done in advance of the Court of 
Revision, Funds must therefore be provided for this advance work. It is 
estimated that the cost of such work in preparation for the 1975 paving season 
will be approximately $10,000, 

I RECOMMEND that two appropriations in the amounts of $3,000 and $10,000 
be provided for relocation of utility poles at various locations from funds to 
be appropriated from the 1974 Streets Capital Budget ♦•Miscellaneous Projects" 
Account Code No, 0148/7916." 

The City Manager RECOMMENDS that the recommendation of the 
City Engineer be approved. 

CONSIDERATION : 

5 . Street Closure - 19th Avenue, Oak Street to Laurel Street 
The City Engineer reports as follows: 

"Congregation Schara Tzedeck in a letter dated September 4, 1974, signed 
by Rabbi Hier, requests permission to close to vehicular traffic, 19th Avenue 
between Oak Street and Laurel Street on Tuesday, October 8, 1974 from 7:00 
p.m. to 9:30 p.m. so that they may hold a religious service in the street. 
Approximately 500 people are expected to attend. 

There are no objections to this closure from an Engineering or Police 
Department standpoint, and transit service is not affected. 

Temporary signing together with barricades will be required. 

Should Council approve the applicant's request to close to vehicular traffic, 
19th Avenue from Oak Street to Laurel Street on Tuesday, October 8, 1974 from 
7:00 p.m. to 9:30 p.m., such approval should be subject to the following 
conditions : 

i. The costs of barricading and signing be borne by the applicant. 

ii. The applicant enter into an arrangement satisfactory to the 
Director of Legal Services indemnifying the City against all 
possible claims which may arise from the closure. Such indemnity 

Cont'd . . . 
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to be in the form of Insurance in which the City of Vancouver 
is named insured. 

iii. The cost of any additional street cleaning over and above normal 
street cleaning required following the closure, be borne by the 
applicant. 

iv. That all details be to the satisfaction of the Chief Constable 
and the City Engineer." 

The City Manager submits the foregoing matter to Council 
for CONSIDERATION. 


FCR ccy:'c:L ^cion see ?i>m%)3h^. 
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SOCIAL SERVICES AND HEALTH MATTERS 


INFORMATION: 


1. Lee Building - 175 East Broadway 


On May 28, ]97k Vancouver City Council passed the following motions:- 

'THAT the owners be instructed to continue making the 
necessary repairs to the Lee Building and the Director 
of Permits & Licenses submit monthly reports on the 
progress of the repairs being carried out necessary to 
bring the building up to required standards." 

The Director of Permits & Licenses reports as follows:- 

Further to the report to Council dated August 2, 197't, the 
situation now is: 

"ELECTRICAL INSPECTION 

The owner is obtaining estimates to complete the necessary work 
and he anticipates that the contract will be let within the next 
thirty (30) days. 

HEALTH INSPECTIONS 

The Medical Health Officer reports that no improvement has 
taken place in this building relative to Health requirements. 
They have now laid charges with the Prosecutor's office against 
the owner, Mr. 6. Katsafanas* 

FIRE INSPECTION 

The Fire Warden's office reports that the orders issued against 
the building have not been complied with. The matter is now 
under discussion with the Chief Fire Warden, pursuant to the 
laying of charges. " 

The City Manager submits the foregoing report to Council 
for INFORMATION. 


Fon ccuHCiL Kim see page(S) 
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BUILDING & PLANNING MATTERS 

RECOMMENDATION 


1. Urban Design Panel Appointments 

The Director of Planning wishes to report as follows: 

"The Architectural Institute of British Columbia has recommended 
that Mr. Zoltan Kiss, MRAIC, be nominated to serve as an 
alternate member on the Urban Design Panel. Mr. Kiss will replace 
Mr. Michael Garrett, FRAIC, who will retire. 

Mr. Neil Pelman, MRAIC, appointed to fill the temporary vacancy 
created by Mr. Bob Todd's 6 months' leave of absence from the 
Panel has consented to remain and serve a full term, thus filling 
the vacancy created by retiring member Mr. Paul Merrick, MRAIC. 

Mr. Bob Todd has returned to his duties on the Psuiel and has 
also consented to remain, thereby filling the vacancy already 
created by prematurely retired member Mr. John Hanson, MRAIC. 

The Association of Professional Engineers of B.C. has nominated 
Mr. Leslie Metcalf, P.Eng, to serve as alternate member, replacing 
the retiring member, Mr. Bogue Babicki, P.Eng. 

If Council ratifies the above nominations, the Urban Design 
Panel will consist of: 

Architect Members : 

Henry Hawthorn, MRAIC 
J. Terry Barkley, MRAIC 
Jonathan Yardley, MRAIC 

Alternate Members : 

Bob Todd, MRAIC 
Neil Pelman, MRAIC 
Zoltan Kiss, MRAIC 

Engineer Member : 

Lome Bohlman, P.Eng 

Alternate Engineer Member: 

Leslie Metcalf, P.Eng 

The Landscape architect membership is to remain as presently 
constituted with Ms. Cornelia Oberlander, CSLA as member and Mr. 
Don Vaughan, BCSLA as an alternate. 

Your Director of Planning recommends that the nominee of the 
Architectural Institute of B.C. (Mr. Kiss) and the noroinee of the 
Association of Professional Engineers (Mr. Metcalf) be appointed 
to the Urban Design Panel for a two year term and that the retiring 
members (Messrs. Garrett, Merrick & Babicki) be thanked for their 
valued services.** 

The City Manager RECOMMENDS that the recommendation of the 
Director of Planning be approved. 

FOR COUNCil ACTIO?! SEE nr^i[V)3h3....^ 
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(CLAIMS - 1) 


LICENSES AND CLAIMS MATTERS 


CONSIDERATION: 


1. 


Soliciting for Charity - 

International Society for Krishna Consciousness 


The Director of Permits and Licenses reports as follows: 

"The Soliciting for Charity Committee recently approved an application 
from the International Society for Krishna Consciousness for a 
Soliciting for Charity License. Such a license permits door to door 
soliciting but does not include soliciting on City streets, parks or 
other public places. Approval can only be granted by City Comcil. 

The Society state that they do not wish to confine themselves to door 
to door soliciting and wish to appear before Council to obtain per- 
mission to solicit on the streets, parks and public places. They 
propose a year round campaign to raise funds forlSKCON food relief 


estimated that the campaign will raise $80,000 a year and that ex- 
penses connected with the campaign will be approximately $27,000. 

Mr. Peter Chatterton, President of the Society, requests permission 
to appear before Council if there is indication that approval may 
not be granted. 

The City Manager submits the foregoing report to Council 
for CONSIDERATION." 


(India food 



purposes. It is 
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FINANCE MATTERS 


RECOMMENDATION 

1. Downtown Parking Corporation Revised Lease 

The Director of Legal Services, City Engineer and Director of Finance 
report as follows: 

"The present lease between the City and Downtown Parking 
Corporation Limited (D.P.C.) has been reviewed by representatives of 
the parties and a revised lease has been drafted for the consideration 
of Council. A copy of the revised lease is on file with the City Clerk. 
This review took into consideration (i) the City's control of the 
capital expenditures of D.P.C, (ii) the disposal of surplus revenue, 
(iii) geographical limitations of D.P.C. and (iv) provision of joint 
ventures and multi-use facilities in respect of the parking sites. The 
following is a summary of the principal terms of the revised lease: 

(a) the term of the lease is 9 years ending 31 March, 1983, cancel- 
lable by the City on a year's notice; 

(b) the rent payable to the City is all net profits and property 
taxes (the net profits are all revenues after deducting general 
operating expenses, management and administration expenses, 
payments of principal and interest on borrowed moneys, retire- 
ment of Tax Refund Notes (hereinafter referred to) and capital 
expenditures and working capital approved by Council); 

(c) construction on the parking sites to be approved by Council; 

(d) contract parking and hours of operation of parking lots to 
be approved by the City Engineer. All parking rates to be 
approved by Council; 

(e) mortgaging of the leasehold premises is prohibited without the 
Council 's approval ; 

(f) the City will assume the obligations of the D.P.C. (other than 
Tax Refund Notes) arising out of the operation of parking sites 
on termination of lease; 

(g) Tax Refund Notes to be paid by D.P.C. on or before 31 March, 
1983 (see below in this report for proposed programme for pay- 
ment of Tax Refund Notes). The City has no financial obliga- 
tions in respect of these Notes; 

(h) D.P.C. to submit annually to Council its operating budget for 
information and its capital budget for approval. 

(i) D.P.C. may conduct its operations in any area within the City 
subject to approval of Council. 

(j) subject to approval of Council, D.P.C. may enter into joint 
venture agreements for the purpose of developing the parking 
sites. 

Tax Refund Note Obligation of the Downtown Parking Corporation 

The tax refund note obligation of the Corporation, in the amount 
of $1,056,895.00, represents all of the taxes paid by the property owners 
in the downtown area under the parking bylaw between the years 1950 and 
1969 inclusive and arises under the terms of an agreement made between 


Cont'd. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (Cont'd. ) 

Proposed Camosun Park Extension: 
University Endowment Lands (Cont'd. ) 

MOVED by Aid. Adams, 

THAT the Park Board communication and information submitted 
from the Board of Administration and Director of Planning be 
received . 

- CARRIED 


H. Salary and Classification Review - 
Certain Clerical Positions (Museums ) 

The Board of Administration under date of July 2, 1970, 
submitted a report of the Director of Personnel Services in the 
matter of Salary and Classification Review of 11 clerical 
positions in the City Museums Department. The following is 
extracted therefrom: 

"The recurring annual cost of this proposal, calculated at 
the final step in the applicable pay range at 19 70 rates and 
including fringe benefits, will be approximately $884. The 
Comptroller of Accounts advises that the additional funds for 
1969 (6 months) and 1970 (12 months) estimated at $354 are 
available within the 19 70 Departmental budget. 

The Acting Director of Museums is in agreement with all of 
the above recommendations. 


The Assistant to the Business Manager of the Vancouver City 

Hall Employees ' Association concurs with all of these 

recommendations except the position of Clerk Typist II, 
occupied by M. Waldron. 


SUMMARY 
Incumbent 
C.A. Pointer 


J 
M 
E 
R 


,A. Davis ) 
, Anderson ) 


D. 
A, 


Stott ) 
Gosling) 


P.S. Bredavs 


M.A. Waldron 


V.N. Maye 


B.J. McCormack 


E.M. Ferguson 


E.W. Burton 


Present 
Classification 

Clerk Stenographer 
III, Pay Grade 13 
($441-526) 

Clerk Stenographer 
II, Pay Grade 10 
($389-459) 

Clerk Stenographer 
II, Pay Grade 10 
($389-459) 

Clerk Typist II 
Pay Grade 9 
($372-441) 

Telephone Operator 
Typist II 
Pay Grade 9 
($372-441) 

Clerk Typist I 
Pay Grade 5 
($319-372) 

Clerk II 
Pay Grade 12 
($422-502) 

Museum Clerk 
Attendant , 
Pay Grade 10 
($389-459) 


Proposed 
Classification 

No change 


No change 


Effective 
Date 


Clerk Stenographer July 1, 
III, Pay Grade 13 1969 
($441-526) 

No change 


No change 


No change 


No change 


No change 
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Manager's Report, September 27, 1974 


(Finance 


the City of Vancouver and the Downtown Parking Corporation, dated 
January 14, 1958. Actual tax refund notes were only issued in the 
amount of $54 6,8 67.00 with the balance of the obligation arising 
from the same source but neMer frantMriAy as eeogn-i te<4 ^Btf thB iss»iancfi 
of notes. The whole. obligation is recognized in the Corporation's 
balance sheet as a liability. 

It has been proposed that it would be in the best 
interests of all parties concerned if this obligation was elimin- 
ated and therefore a means of paying off the obligation has been 
established, subject to the approval of both City Council and the 
Downtown Parking Corporation. 

The proposal is as follows: 

1. A maturity date of March 31, 1983 has been established 
as the date the obligations become due. 

2. The legal position regarding the notes is that if the 
Corporation has available funds it must make a down 
payment on the notes at face value. During the Corpor- 
ation's fiscal year ended March 31, 1974 such funds did 
become available and have been put aside in a reserve, 
amounting to $105,000.00. It is proposed that these 
funds be used to make a 20% payment of the outstanding 
tax refund notes of $516,867.00. This initial payment 
would occur as soon as Council and the Corporation have 
approved it. 

3. All further obligation on the notes and the portion of 
the obligation for which notes were not actually issued 
will mature on March 31, 1983, and provision will be 
made to retire this obligation prior to that date only 
through the payment of the discounted value of the 
obligation, using an interest rate equal to the bank 
prime rate plus one half percent at each payment date. 


4. The management of the tax refund obligation would be 
through a trust company retained by the Corporation. 
During the payment of the initial 20% referred to above, 
the trust company would invite the creditors to indicate 
whether they wish to cash in their remaining equity on 

a discounted basis. 

5. From time to time and subject to the approval of Council, 
the Corporation would pay the discounted value of the 
obliqation to those who wished to cash in, to the extent 
of the funds available to the Corporation. At this time, 
it is proposed that initially available funds will be 
75% of the existing (as of March 31, 1974) reserve for 
contingencies, development and building. 

6. For the purpose of funding the balance of the ultimate 
obligation payable on March 31, 1983 the Corporation 
would, subsequent to the initial cashing in at discounted 
value, make such provision (subject to the approval of 
the Council) as necessary to provide for further pay- 
ments from time to time on a discounted basis, and 
ultimately for payment at maturity of the Notes and 
obligations not previously redeemed. 

7. The discount rate is to be the bank prime rate plus one 
half percent, the bank prime rate to be determined from 
time to time, with the approval of the Director of Finance. 

The revised lease meets with the approval of D.P.C. It 
is recommended that the revised lease between the City, as Lessor, 
and the Downtown Parking Corporation Limited, as Lessee, summarized 
above, be approved and that the same be executed by the City and 
the Seal of the City affixed thereto. 


Cont'd. 


3B5 


Manager's Report, September 27, 1974 


(Finance-3) 


It is further recommended that the above payment procedure 
for the tax refund liability be approved." 

The City Manager RECOMMENDS the foregoing recommendations 
be approved. 


INFORMATION 

2. Tender Awards 


The Purchasing Agent reports as follows: 

"In accordance with Council policy, contracts for the following supplies 
were awarded by the Board of Administration/authorized City Officials: 

Dental Equipment 

Automotive Equipment Replacement Parts (for 2-year period) 

Sidewalk Snow Clearing Tractors 

Cane Fibre Joint Filler Material 

Vanier Park Pump Station 

Tailgate Mounted Vibratory Rollers 

Scientific and Laboratory Equipment 

20-inch Ductile Iron Water Pipe 

Four-wheel Drive Mobile Crane 

1 Cu-yd. Crawler Mounted Hydraulic Backhoe 

Copies of the details of these tender awards are attached. 

The City Manager submits the foregoing report for Council's 
INFORMATION." 
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Manager's Report, September 27, 1974 (PERSONNEL - l) 


PERSONNEL MATTERS 


RECOMMENDATION 


1, Municipal Superannuation Act - Resumption of Remarried 
Widows' Allowances - Special Agreement, Supplementary 
Allowances 


The Director of Personnel Services reports as follows:' 

"During the 1973 Fall session of the Legislative Assembly an 
Act to amend the Municipal Superannuation Act was passed. This 
amendment dealt with the section of the Act which terminated a 
widow's allowance upon her re-marriage. In short, the super- 
annuation allowance to re-married widows was re-instated. A 
copy of the amended act is available in the City Clerk's Office 
for the information of Council. 

The City of Vancouver maintains a Special Agreement with 
the Superannuation Branch which deals specifically with past 
employees (or their widows) who retired prior to the April 1, 
1958 date on which the present Superannuation Act is based. 
Like the Superannuation Act prior to its amendment, the Special 
Agreement calls for the termination of the pension upon the re- 
marriage of the widow. In order to remain consistent with the 
revised Superannuation Act, I recommend that the City of Vancouver 
amend the Special Agreement Supplementary Allowances to reflect 
the changes in the Superannuation Act and that this amendment be 
effective retroactive to November 1, 1973. The total cost to the 
City of Vancouver would be approximately $294 for 1973 and the 
annual recurring cost would be approximately $1344. 

The Comptroller of Accounts advises that the additional cost 
will be distribut«d to the appropriate departmeix.t a 1 accounts, in 
which adequate funds exist." 

The City Manager RECOMMENDS that the above recommendation of the 
Director of Personnel Services be approved. 


CONSIDERATION 


2. City Employees* Group Charities - 1974 Campaign 


The Director of Personnel Services reports as follows: 

"I am writing this report both in my capacity as Director of Personnel 
Services and also as Vi ce -Ch ai rman of the 1974 Group Charities Committee. 
This seven person Committee is composed of representatives of unionized 
Inside employees. Excluded and Senior Staff, and the V.M.R.E.U. 

Plans are already well under way for the 1974 Campaign, which is 
scheduled to begin on October 16th and extend to November 15th. 
Canvassers are being selected from the various City Departments, a 
Campaign theme has been chosen, and various promotional materials 
have been prepared. 

One feature of this year's Campaign which it is hoped will increase 
employee participation, is a series of draws with prizes. it is planned 
that as employee pledge cards are submitted, the cards will be placed 
in a barrel in the City Hall rotunda. There will be 6 draws in all 
and at least 5 prizes awarded in each draw. Prizes which have been 
arranged for so far include free tickets to Queen Elizabeth Theatre 
events, gift certificates from various merchants, lunch with the Mayor 
and a cash prize donated by the V.M.R.E.U. Also, application has been 
made to the Parks Board for them to donate 6 annual passes to their 
facilities as prizes. 


Cont ' d 
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(PERSONNEL - 2) 


Clause #2 continued ; 

The Committee unanimously believes that an attractive prize which 
could be granted is a day off with pay to one winner in each of the 
6 draws. It is felt that this would provide considerable incentive for 
employees to submit either brand new pledge cards to begin contributing, 
or revised cards increasing their contribution. 

Authorized Personnel Regulations do not permit the granting of days off 
with pay in this situation. I, therefore, RECOMMEND on behalf of the 
1974 Group Charities Committee and myself, that Council authorize the 
Committee to award one day off with pay to one winner in each of 6 draws 
to be held in connection with the 1974 Campaign, this day off to be 
taken before January 1st, 1975 on a day chosen by the employee and 
approved by his Department Head." 

The City Manager submits the above recommendation of the Director of 
Personnel Services for the CONSIDERATION of Council. 
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PROPERTY MATTERS 


RECOMMENDATIONS ; 

1 . ACQUISITION FOR FAMILY HOUSING PROJECT 

Let 38, Bl®sks 3 & k> D-L- 339, NE^, Plan 1933 
Known As 6262 Frontenac Street 


The Supervisor of Property & Insurance reports as follows :- 

"Reference is made to Item 3, Minutes of the Vancouver City 
Council, (In Camera) meeting of July 9, 1974, authorizing the 
Supervisor of Property & Insurance to proceed with the acquisi- 
tion of five private parcels known as Lots 37, 38, 42, 54 & 55, 
Blocks 3 & 4, D.L. 339 NE^s. These properties are located in a 
potential site for family housing. 

Subject Lot 38 comprises a one-storey plus attic, non-basement 
frame dwelling with a main floor area of 1,163± square feet, 
erected in 1900 on a lot 33' x 107.5', zoned R.S.I. The dwelling 
contains 4 rooms and utility room on the main floor plus a room 
in the attic, 4 plumbing fixtures, has a patent shingle roof, 
wood siding exterior and heat is supplied by an automatic gas- 
fired furnace. The dwelling is in fair condition. 

Following negotiations with the owners, they are prepared to sell 
for the total sxim of $41,000.00 as of September 30, 1974, subject 
to retaining rent-free possession to November 30, 1974. This 
settlement price is considered to be fair and equitable and it is 
proposed to rent the premises on a month-to-month basis until the 
City requires the land for development. 

RECOMMENDED 

That the Supervisor of Property & Insurance be authorized to 
acquire Lot 38, Blocks 3 & 4, D.L. 339 NE^s, known as 6262 Frontenac 
Street for the sum of $41,000.00 on the foregoing basis, chargeable 
to Code #4905/183." 

The City Manager 

RECOMMENDS that the foregoing report of the Supervisor of Property 
& Insurance be approved. 


2. ACQUISITION FOR FAMILY HOUSING PROJECT 

Lot Sk-> Blks 3 ^ k, D.L. 339 NE^, Plan 1933 
Known As 6285 Frontenac Street 

The Supervisor of Property & Insurance reports as follows :- 

"Reference is made to Item 3, Minutes of the Vancouver City 
Council, (In Camera) meeting of July 9, 1974, authorizing the 
Supervisor of Property & Insurance to proceed with the acquisition 
of 5 private parcels known as Lots 37, 38, 1^2, 54 & 55, Blocks 
3 & 4, D.L. 339 NE^s. These properties are located in a potential 
site for family housing. 

Subject Lot 54 comprises a one-storey and attic, frame dwelling 
plus a full basement, with a main floor area of 923± square feet, 
etected in 1913 on a lot 33' x 107.5', zoned R.S.I. The 
dwelling contains 4 rooms on the main floor plus a room in the 
attic, 6 plumbing fixtures, has a patent shingle roof, stucco 
and siding exterior, and heat is supplied by an automatic oil- 
fired furnace. The dwelling has been well maintained and is in 
good condition. 

Following negotiations with the owner, she is prepared to sell 
for the sum of $45,000.00 as of September 30, 1974, subject to 
retaining rent-free possession to November 30, 1974. This 
settlement price is considered to be fair and equitable, and it 
i£ proposed to rent the premises on a month-to-month basis \4ntil 
the City requires the land for development. 

Gont 'd. . . . 
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(PROPERTIES - 2) 


Clause 2 (Cont'd 


RECOMMENDED : 

That the Supervisor of Property & Insurance be authorized to 
acquire Lot 54, Blocks 3 & 4, D.L. 339 NE%, known as 6285 
Frontenac Street, for the sum of $45,000.00 on the foregoing basis, 
chargeable to Code #4905/184." 

The City Manager 

I RECOMMENDS that the foregoing recommendation of the Supervisor of 
Property & Insurance be approved. 


INFORMATION 


3. HOUSE FOR REMOVAL - 2912 VENABLES 
Lot 10, Block 2, N.W.j^. Section 2k 


The Supervisor of Property & Insurance reports as follows :- 

"On June 21st, 1974, Council approved the acquisition of Lot 
10, Block 2, N.WA Section 24 for consolidation with the abut- 
ting City-owned lands for the development of senior citizens' 
housing. It was reported at that time that the dwelling was 
in good condition and that it was proposed to advertise the 
dwelling for removal, or demolition if it could not be sold for 
removal . 

The dwelling was advertised for removal on September 12, 1974, 
but no offers were received by the time tenders were to be 
opened. However, on September 16th, 1974, an offer to purchase 
the dwelling for removal was received in the amount of $1000.00 
inclusive of sales tax, which offer was accepted by the Super- 
visor of Property & Insurance, subject to the purchaser: 


The City Manager 

3ubmits the foregoing report of the Supervisor of Property & Insurance 
to Council for INFORMATION. 


(a) 


removing the dwelling and all debris from 
the site by October 18th, 1974; 


(b) 


obtaining all necessary permits for the 
removal of the dwelling; 


(c) 


indemnifying and saving harmless the City 
from all claims." 


rOR CO'JNCiL ACTION SEE PAGE(S) 3.^..^ 
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Department Report, September 27, 1974 (BUILDING - l) 

BUILDING & PLANNING MATTERS 

RECOMMENDATION B " 4 


1, Rezoning Application From C-2 Commercial to 
CD-I Comprehensive Development District 
Site Bounded by Nanaimo, Charles and Williams 
Streets and the Lane Immediately East of Nanaimo 

The Director of Planning reports as follows: 


"On February 5* 1974> when Council received a delegation 
regarding the extension of the existing parking lot on 
the lands zoned RS-1, located on the south side of Charles 
Street between Kamloops Street and the lane immediately 
to the East of Nanaimo, among other things, resolved that 
the Director of Planning be instructed to apply for C-1 
rezoning of the property situated immediately to the North 
of the existing Safeway Store. 

At this particular meeting concern was expressed that 
Canada Safeway may wish to substantially add to the 
existing Safeway store on the subject property which is 
currently zoned C-1 Commercial District although the Canada 
Safeway representative had expressed the view that the company 
did not anticipate any substantial additions to the existing 
store. 

The subject property has a frontage on both Williams and 
Charles Street of 126 ft. and a depth along Nanaimo of 236.5 
ft. The existing Safeway store is one storey in height and 
measures approximately 135 x 125 ft. for a floor area of 
approximately 18,312 ft. which would be a floor apace ratio 
of 0.61. 

The Zoning Planner discussed the resolution of City Council 
with Mr. Hugh Davies, Vancouver Division, Property Manager, 
Canada Safeway Ltd. and Mr. Davies confirmed in the conversation 
that the company had no intention of substantially enlarging 
this store. The Zoning Planner pointed out to Mr. Davies that 
under the C-1 Commercial Zoning, a floor space ratio is 
permitted by By-Law up to 1.20 which in fact would allow a 
substantial addition. 

The Zoning Planner suggested to Mr. H. Davies that CD-I Comprehensive 
Zoning would be more appropriate to control the development on 
this site thereby restricting the use of the land, height of the 
building and floor area. Mr. Davies readily agreed to the 
suggestion and orally authorized the Zoning Planner to report same 
to City Council. 

It is therefore RECOMMENDED that the Director of Planning now 
be instructed to make application to rezone Lot B, Block 9j 
West 1/2 of Section 22, T.H.S.L. from C-2 Commercial District 
to a CD-I Comprehensive Development District with the use being 
restricted to a retail store with customarily ancillary uses 
including off street parking and loading, the height of the building 
not to exceed one storey, nor 20 ft. in height and the floor space 
ratio not to exceed 0.76* it being noted that any additions to the 
existing building be first approved by the Technical Planning Board. 

It is further RECOMMENDED that should Council instruct the 
Director of Planning to proceed as recommended above, such 
application be referred directly to a Public Hearing after 
a report has been received thereon by the Vancouver City 
Planning Commission and the Technical Planning Board." 
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INFORMATION 

2. Subdivision of Lot "A" of Lots 15 and I6 
Blocks 1, 2 and 3, D.L. 321 
2991 West 42nd Avenue - Dr. Michael Huculak 

The Director of Planning reports as follows : 

•City Council at its meeting of May 14, 1974, heard a delegation 
from Mr. M. Huculak in support of his father's proposal to subdivide 
the 112' X 135' lot described above into the west 75' and the 
remaining east 37'. This proposal had twice been rejected by the 
Approving Officer, as being contrary to a decision of the Board of 
Variance, who caused the site to be consolidated as a prerequisite 
to permitting the existing building to be remodelled from a one- 
family home into four (4) separate dwelling units in a one-family 
dwelling district. 

City Council also considered an information report from the 
Approving Officer which gave a chronological tjistory of the conversion 
and subdivision application made by Dr. M. Huculak and City Council 
then passed the following motion: 

"That Council advise the Approving Officer it has no 
objections to the subdivision of this property, subject 
to the Director of Planning reporting back after having 
canvassed property owners in the neighbourhood to obtain 
their reaction to the subdivision proposed." 

The notification procedure has been completed and a copy of the 
notification letter, dated July 3, 1974, is attached hereto as 
Appendix "A". 

Of the 31 property owners notified, 6 approved of the proposed subdivi- 
sion, 10 objected, 15 did not reply. 
(See Appendix "B" for plan of canvassed properties) . 

Copies of the I6 replies received are attached as Appendix "C". Also 
attached is a petition filed by Dr. M. Huculak which shows approval of 
the residents in the 2900 Block West 42nd Avenue. 

The foregoing is submitted to Council for INFORMATION." 
RECOMMENDATION 

3 . Social Mix, City Owned Land, Area 6, False Creek 


The Development Consultant reports as follows: 
»< PURPOSE : 

On September 10th Council dealt with a report from the 
Development Consultant on the above subject dated August 30th, 1974, 
and dealt with recommendations, " number s 1. to 5. inclusive and 
number 10. 

Council then resolved that "after taking the foregoing 
action it was agreed that the balance of the recommendations, as 
follows, would be referred to the Development Consultant for further 
report to Council: 

6 . Demand 

7. Free Market and Regulated Market Mix 

8. Ownership and Rental 

9. Household Styles in Phase 1 and 2". 


Cont'd 
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BUILDING - 3) 


Clause #3 continued ; 
INTRODUCTION ; 

Recommendations 6. to 9. inclusive deal with elements of 
the Social Mix which were incorporated in the final Recommendation 
number 1.0"Overall Social Mix"which Council approved on 10th September, 


The narrative supporting each of the recommendations 6. 
to 9. taken from the early report dated August 30th, 1974 is attached 
for convenience of reference. 

RECOMMENDATION ; 

It is RECOMMENDED THAT the following recommendations be 

approved . 
6. DEMAND 


The percentages of household styles and the percentages 
of income mix will be based on those specified in the 
Policy Guidelines, while the allocation of household 
styles such as families to each of the three levels of 
income will be based on the demographics, income distri- 
bution, and preferences of the regional population. 


Policies be developed with respect to rental units 
to encourage pride in the development and high 
standards of maintenance, as for exeimple, lease 
rather than month to month rental, and ongoing 
management/maintenance procedure s . 


1974. 


7. 


FREE MARKET AND REGULATED MARKET MIX 


Somewhat less than one-third of the dwelling units 
should be produced for the free market and somewhat 
more than two- thirds for the regulated market. 


8. OWNERSHIP AND RENTAL 


9. 


HOUSEHOLD STYLES IN PHASE 1 AND 2 


In Phase 1 there should be proportionately more 
mature couples and elderly than in Phase 2. 


families. 


In Phase 2 there should be proportionately more 
and young couples. 


singles 


Overall, in Area 6, the Policy Guidelines should be met. 
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PART REPORT TO COUNCIL 

STANDING COmiTTEE OF COUNCIL 
ON HOUSING 


September 24, 1974 


A meeting of the Standing Committee of Council on Housing was 
held in the No. 1 Committee Room, Third Floor, City Hall, on Tuesday, 
September 24, 1974, at 10:30 a.m. 

PRESENT Alderman Harcourt, Chairman 

Alderman Massey 
Alderman Rankin 
Alderman Volrich 

CLERK: R. Demofsky 

The Minutes of the meetings of July 24, 1974 and August 14, 1974 
were adopted. 

RECOMMENDATION AND CONSIDERATION : 

1. Progress Report on Issuance of Operators' Permits 

At the Housing Committee meeting of September 17, 1974, when 
dealing with Lodging House By-law amendments, it was recommended: 

"THAT the Medical Health Officer report back, as soon as 
possible, on operators' permits issued to date." 

The Director of Environmental Health advised the Committee that 
1,484 applications had been mailed out to lodging house owners in the 
City of Vancouver resulting in only 500 responses to date. Further, 
that there were 1,117 lodging houses in the Core area of the City of 
Vancouver, and that 21 of these, comprising 391 rooms, would not be 
issued operators ' permits due to non-compliance with requirements of 
the Lodging House By-law, and unwillingness of owners to attempt to 
comply. 

The Director of Social Planning advised that relocation of tenants 
in the Core area could present a real problem if the Lodging House 
By-law was aggressively enforced. Also that he would be submitting a 
detailed report on relocation problems presently being encountered and 
what should be done, for consideration of this Committee at a later 
meeting. 

A representative of the Downtown Eastside Residents' Association 
advised the Committee of a letter that the organization sent to Members 
of Council regarding the Lodging House By-law. The letter stated in 
part : 

"That, where, in the opinion of the City's Medical Health 
Officer, an owner or operator is deemed unfit to hold a Permit 
to operate a Lodging House or Hotel, because of violations 
of the City's Health By-laws, deliberately or because of 
incompetence, the said owner or operator be deemed unfit to 
hold any Permit that comes under the jurisdiction of the same 
Health By-laws." 

CONSIDERATION 

The following resolution resulted in a tie vote, and is 
therefore submitted to Council for CONSIDERATION: 

THAT the Medical Health Officer be instructed to lay the 
appropriate charges against the 21 lodging houses in the 
Core area of the City of Vancouver which are not complying 
with the requirements of the Lodging House By-law. 


Cont'd . 


JUL 9 1970 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (Cont'd. ) 

Salary and Classification Review - 

Certain Clerical Positions (Museum) (Cont'd. ) 

The Board of Administration recommends adoption. 

A communication was received from the Vancouver City Hall 
Employees' Association requesting the position of Clerk Typist II 
(M. Waldron) be referred for consideration. 

MOVED by Aid. Adams, 

THAT the foregoing recommendations of the Board of Administration 
and the Director of Personnel Services be adopted, with the exception 
of that portion dealing with the Clerk Typist II position (M. Waldron) 
which be referred back to the Board of Administration. 

- CARRIED 


I . Earthquake Insurance 

The Council considered further the report of the Board of 
Administration dated June 17, 19 70, in regard to that portion 
relating to additional earthquake insurance. The remaining items 
in this report were dealt with by Council on July 7, 19 70. 

MOVED by Aid. Adams, 

THAT no additional earthquake insurance be taken at this time. 

(Lost) 

MOVED by Aid. Linnell, in Amendment, 

THAT the Council issue a firm order for $10,000,000 earthquake 
insurance coverage on underground utilities with $1,000,000 deductible, 
to Lloyds of London at an estimated cost of $75,000 for three years. 

(Lost) 

The Amendment of Alderman Linnell was put. A tie vote resulted 
and, therefore, the Amendment was declared rr^crn 

The Motion of Alderman Adams was put. A tie vote resulted and, 
therefore, the Motion was declared Tr^cm 

No further action was taken at this time. 


J. Report of Standing Committee on 

Planning and Development, June 25, 19 70 

MOVED by Aid. Bird, 

THAT the report of the Standing Committee on Planning and 
Development, dated June 25, 19 70, be received. 

- CARRIED 


K. Report of Official Traffic Commission, 
June 22, 1970 


MOVED by Aid. Linnell, 

THAT the report of the Official Traffic Commission, dated 
June 22, 19 70, be adopted. 


CARRIED 
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Part Report to Council 
Standing Committee of Council 

on Housing 
September 24, 197 4 

- 2 - 


RECOMMENDATION 

THAT the Chairman be instructed to write to the Attorney- 
General outlining charges laid against lodging houses in 
the City of Vancouver in the last year, dates these went 
to court, and resulting penalties, expressing dissatis- 
faction with the penalties presently being imposed by the 
courts and suggesting that the Attorney-General appeal 
these judgments to higher courts for closer review. 


The meeting adjourned at approximately 12:05 p.m. 


* * * * 


FOR COUNCIL ACTION SEE PAGE(S) d6B 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON HOUSING 


September 24, 1974 


An "In Camera" meeting of the Standing Committee of Council on 
Housing was held in the No. 1 Committee Room, Third Floor, City Hall, 
on Tuesday, September 24, 1974, at 12:05 p.m. 

PRESENT: Alderman Harcourt, Chairman 
Alderman Rankin 
Alderman Volrich 

ABSENT: Alderman Massey (Civic Business) 

CLERK: R. Demofsky 


INFORMATION; 


1 . Balmoral Hotel 

The Housing Committee on June 11, 1974, when dealing with this 
matter, resolved, 

"THAT this matter be referred to the Supervisor of 
Property and Insurance for report back to the Committee 
on the existing rental situation and present market 
value of the Balmoral Hotel." 

Submitted for the Committee's consideration were reports from 
Fire and Health Department Inspectors on the above noted premises, 
and also a report from Paxton Associates dated September 3, 197 4, 
outlining an estimated cost to bring this premise up to the required 
By-law standards. This report stated in part: 

" RECAPITULATION 

Building $60,465.00 

Health NIL 

Plumbing $ 2,900.00 

Heating NIL 

Electrical $69,500.00 

Supervision $ 6,640.00 

TOTAL ESTIMATE $139,505.00 

Contingency for unforseen items 5% 7,000.00 
TOTAL ESTIMATE $146,505.00 

It is felt that this work will bring this building up 
to acceptable standards. Both as to clean living 
conditions as well as to meet building and mechanical 
codes . " 

RESOLVED , 

THAT the reports from the Fire and Health Department Inspectors 
and from Paxton Associates be received, and City staff be 
instructed to take no further action on this matter. 

The meeting adjourned at approximately 12:15 p.m. -y / 

FOS COUNCIl ACTION SEE PAGE(S) J^6.E.. 
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CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 

A regular meeting of the Council of the City of Vancouver 
was held on Tuesday, October 8, 1974, in the Council Chamber, 
commencing at approximately 2:00 p.m. 

PRESENT : Mayor Phillips 

Aldermen Bowers, Gibson, Harcourt , Hardwick, 
Marzari, Massey, Pendakur, Rankin & 
Volrich 

ABSENT : Alderman Linnell 

CLERK TO THE COUNCIL : D. H. Little 

PRAYER 

The proceedings in the Council Chamber were opened with 
prayer. 

•IN CAMERA' MEETING 

Council was advised that there are matters to be considered 
'In Camera' later this day. 

ADOPTION OF MINUTES 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Gibson, 

THAT the Minutes of the Special Council meeting (Public Hearing) 
of September 26, 1974, and the Minutes of the Regular Council meeting 
of October 1, 1974, with the exception of the 'In Camera' portion, be 
adopted. 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Gibson, 

THAT the Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 

UNFINISHED BUSINESS 

Locarno Beach - 
Sale of Property 

City Council on September 24, 1974, agreed to hear a delegation 
from the Vancouver Council of Women on the matter of sale of certain 
property in the Locarno Beach area. Pursuant thereto, Mrs. Doris 
Mellish, President of the Vancouver Council of Women, addressed the 
Council and filed a brief in which it was stated, that in the case 
of eight lots in Block 130, D.L. 540 they be ■ acquired as they become 
available for civic park purposes. 

Council noted its previous action with regard to lands in 
the Jericho/Locarno area as outlined in its Minutes of August 27, 
1974. 

MOVED by Aid. Pendakur, 

THAT the representation from the Vancouver Council of Women, 
be received. 


- CARRIED UNANIMOUSLY 


Regular Council, October 8, 1974 

VARIATION OF AGENDA 

At this point in the proceedings. Council agreed to vary the 
agenda to consider the following matters. 

Clay's Wharf and Boat 
Mooring in False Creek 

The Council agreed to hear Mr. Patrick Graham speaking on 
behalf of boat owners in the City, the Lower Mainland and, in 
particular, those presently berthed at Clay's Wharf. Mr. Graham 
proposed that the City retain the present moorage facilities at 
Clay's Wharf and expand the moorage in False Creek. 

Mr. Daniels, representing the Development Group re False 
Creek and Alderman Hardwick gave details of the situation with 
respect to boat owners in False Creek to the Council. 

MOVED by Aid. Pendakur, 

THAT the representation by Mr. Patrick Graham be received. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Pendakur, 

THAT the City provide and pursue the fulfillment of Mr. Clay's 
operation, in accordance with the prevailing agreement; 

FURTHER THAT, leaving the details in the hands of the City 
Manager, the City establish a physical presence to implement the 
City's policy regarding Clay's Wharf and False Creek. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Pendakur, 

THAT the City Manager be instructed to set up a 'data bank' 
of boat accommodation in the Lower Mainland and provide 
assistance at the staff level to the boat owners on the basis of: 

(a) firm commitments to live-aboards moored 
by October, 1973 

(b) other boats moored by October, 1973 

(c) the balance as reasonably possible; 

FURTHER THAT the City Manager arrange for establishment of 
relocation services ; 

FURTHER THAT the City Manager be authorized to hire such 
temporary assistance as necessary in connection with the action 
of Council taken this day on the Clay's Wharf matter; 

FURTHER THAT the City Manager arrange for a progress report 
back to Council at its next meeting. 

- CARRIED UNANIMOUSLY 

Street Vending By-law 

Council noted a Departmental Report dated October 4, 1974, 
submitted by the City Engineer, Director of Permits and Licenses 
and the Director of Social Planning concerning problems involving 
street vendors. Five possible improved procedures were listed in 
the report and attached was a list of 53 applicants for street 
vending on Granville Mall. 

Council noted that delegation requests have been received 
with respect to the subject matter. After due consideration, it was 

MOVED by Aid. Marzari, 

THAT the delegations and a report reference be arranged and 
referred to a meeting of the Standing Committee on Community 
Development for report to Council. 


- CARRIED UNANIMOUSLY 
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UNFINISHED BUSINESS (cont'd) 

Rental Accommodation Grievance Board 
and New Landlord and Tenant Act 


City Council on July 9, 1974, after considering a memorandum 
submitted by the Mayor on the matter, deferred a motion to dis- 
continue the operations of the Rental Accommodation Grievance Board 
as soon as the Rentalsman is operating in the City of Vancouver, 
until this meeting. 

Council also on September 24, 1974, after hearing delegations 
from the Vancouver Tenants Council, recognized the following 
Notices of Motion submitted by Alderman Rankin: 

"THAT Vancouver City Council urge the Provincial Government 
to retain the Interim Rental Stabilization Act until such 
time as existing rent levels have been thoroughly 
investigated and justified, and that no rent increases 
be permitted until this study has been completed." 

"THAT Council request the Provincial Government to amend 
Section 29 (b) of the new Landlord and Tenant Act to 
permit the Council of a Municipality to pass a by-law 
establishing the Municipal Rent Review Bureau with all 
the powers which shall be vested in the Rentalsman under 
this Act. " 

Council deferred the above Notices of Motion until this 
meeting . 

MOVED by Aid. Rankin, 

THAT the Rental Accommodation Grievance Board continue until 
February, 1975, at which time further consideration will be given 
to the matter including the foregoing motions of Alderman Rankin 
dated September 24, 1974; 

FURTHER THAT at the end of October, 1974, the Rental 
Accommodation Grievance Board be invited to submit a report in 
respect of this whole matter. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Hardwick (in amendment) , 

THAT 'February, 1975' be struck from the motion of Alderman 
Rankin and 'November, 1974' be inserted in lieu thereof. 

- LOST 

(Aldermen Gibson, Harcourt , Marzari, Pendakur and Rankin 
opposed) 

The amendment having lost, the motion of Alderman Rankin was 
put and CARRIED UNANIMOUSLY. 

COMMUNICATIONS OR PETITIONS 

1. Crown Life Building, 
Vancouver 


The Council noted a letter dated October 3, 1974, from Rhone 
& Iredale, Architects, concerning the new Crown Life Building on 
West Georgia Street between Cardero and Nicola Streets. The firm 
requested to appear before Council when the Official's report on 
the matter is being considered. 

MOVED by Aid. Hardwick, 

THAT the request of Rhone & Iredale to appear as a delegation, 
be approved and arrangements left with the City Clerk. 


- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIONS (cont'd) 

2 . Request to Host Luncheon - 
B.C. Rugby Union 

MOVED by Aid. Gibson, 

THAT the request of the B.C. Rugby Union to host a national 
rugby team from Tonga at a luncheon on October 25, 1974, be 
approved. 

- LOST 

(Aldermen Bowers, Harcourt, Hardwick, Marzari, Massey, 
Pendakur , Rankin, Volrich and Mayor opposed) 

MOVED by Aid. Marzari, 

THAT no action be taken on the request of the B.C. Rugby 
Union to host a luncheon for the Tonga Rugby Team. 

- CARRIED 

(Alderman Gibson opposed) 

3. Grant Request - 
Canadian Legion 142 

The Council noted a request from Canadian Legion 142 for 
a grant of $592.00 towards the Legion's Juvenile Soccer Team 
travelling to Winnipeg for the Western Canadian Soccer Finals. 
It was noted that applications have been made to the B.C. 
Sports and Cultural Fund. 

MOVED by Aid. Rankin, 

THAT a grant of up to $500.00 to Canadian Legion 142, be 
approved on a matching basis subject to recovery of this amount 
if the B.C. Sports and Cultural Fund provides a grant. 

- CARRIED BY THE 
REQUIRED MAJORITY 

(Aldermen Hardwick and Massey opposed) 

4. Grant Request - Grandview 
Legion Juvenile Soccer Club 

Council noted a request from the Grandview Legion Juvenile 
Soccer Club requesting a grant of $500.00 towards the Club 
participating in the Juvenile Soccer Championships to be held 
in Winnipeg. It was noted that this organization had applied 
to the B.C. Sports and Cultural Fund and may be given a grant 
if the Club advances to the Canadian Finals. 

MOVED by Aid. Rankin, 

THAT a grant of up to $500.00 to the Grandview Legion 
Juvenile Soccer Club be approved on a matching basis subject to 
recovery of this amount if the B.C. Sports and Cultural Fund 
provides a grant. 

- CARRIED BY THE 
REQUIRED MAJORITY 


(Aldermen Hardwick and Massey opposed) 
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COMMUNICATIONS OR PETITIONS (cont'd) 

5. Control of Beer Parlours and 

Other Premises in the Downtown 
East Side 


The Council considered a report from the Chief Constable 
dated September 19, 1974, regarding the control of beer parlours 
and other premises in the Downtown eastside. The report 
contained details of the present conditions of 17 beer parlours 
for the period of May 1, 1974 to August 16, 1974. This information 
had been requested by Council on April 30th. 

In a memo dated September 30, 1974, the Mayor commented on 
the Police Department's report and recommended that as the Anchor 
Hotel stands out as an unsatisfactory operation, the owners be 
asked to appear before Council to show cause why their license 
should not be suspended. 

MOVED by Aid. Harcourt, 

THAT the recommendation of the Mayor be approved, i.e. that 
the owners of the Anchor Hotel be asked to appear before Council 
and show cause why their license should not be suspended; and 

FURTHER THAT the balance of the report from the Police 
Department be referred to the Social Services Committee for 
consideration . 

- CARRIED UNANIMOUSLY 


The Council recessed at approximately 3:50 p.m., and after 
an 'In Camera' meeting in the Mayor's Office, reconvened in open 
session in the Council Chamber at approximately 4:20 p.m. 


COMMUNICATIONS OR PETITIONS (cont'd) 

6. Proposed Skating Rink - 

Prince Edward Street from 
51st to 53rd Avenues 


Council noted the following letter dated October 1, 1974, 
from Mr. John Russell of 408 East 50th Avenue: 

"R« proposed skating rink to b« built on 
Park* Board land bounded by 51st Avenue on the Morth, 
53rd Avenue on the South and Prince Edward on the 
East and Parks Board gardens on the West. 

A« thi^ .ia:iapoaed developiaant involves the 
elimination of Prince Edward Street from 5l8t to 53rd 
we, the concerned citisens of this area request 
peraission to appear before city council to present 
reasons as to why this project is completely unsuit- 
able and in fact detrimental to our neighborhood. 
Since Parks Board is directly involved we request a 
representative of the Parks Board be present at our 
submission to city council." 


MOVED by Aid. Rankin, 

THAT the foregoing delegation request be approved and a 
representative of the Park Board be asked to be present when 
the delegation is heard, arrangements to be left with the City 
Clerk . 


- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIONS (cont'd) 

7. Demolition of Rental Accommodation - 

Request to Withhold Demolition Permits 

Council considered a letter from the Kitsilano Local Area 
Planning Citizens Committee dated October 4, 1974, which advised 
of the following resolution of that organization: 

" THAT 10 DIMOLITIOI PEMIT Bl ISSUE) VBICH PKOTISK FOR THE 

DSSTBXJCTION OF RENTAL ACCOKOStATION UNLESS t 

1. THE DEVELOPER CAN PHOVILE OTHER RENTAL ACCOMMODATION 
FOR THOSE BEINO DISPLACED. 

2. THAT THIS ACCOMMODATION BE OF THE SAMS QUALITY, 
QUANTITY AND PRICE RANGE. 

3. THAT THIS ACCOMMODATION BE ¥ITHIN THE BOUNDARIES 
OF KITSILANO IF THE RESIDENT SO DESIRES. " 

The organization requested to appear before Council at its 
next meeting to speak to the matter. 

A further letter on the subject dated October 4, 1974, from 
the Kitsilano Community Resource Board was noted endorsing the 
above motion. 

MOVED by Aid. Rankin, 

THAT the delegation request from the Kitsilano Local Area 
Planning Citizens Committee be approved, and the City's Local 
Area Planner report on the matter to Council through the Director 
of Planning when the delegation appears. 

- CARRIED UNANIMOUSLY 

MANAGER'S, DEPARTMENT AND OTHER REPORTS 

A. MANAGER'S GENERAL REPORT 
OCTOBER 4 , 1974 


Works & Utility Matters 
(October 4 , 1974) 


Areaway at 325 Water Street, 
Lot B, Block 9, D. L. 541 
(Clause 1) 


MOVED by Aid. Harcourt , 

THAT the recommendation of the City Manager contained in this 
Clause be approved. 

- CARRIED UNANIMOUSLY 

Building & Planning Matters 
(October 4 , 1974) 

The Council considered this report which contains two clauses 
identified as follows : 

CI. 1: Public Safety Building - Provision of Gymnasium 

and Lounge Facilities 
CI. 2: Additional Gallery Space at the Centennial 

Museum 

The Council took action as follows: 

MOVED by Aid. Bowers, 

THAT Clause 1 be received for information and the recommendation 
of the City Manager contained in Clause 2 be approved. 


- CARRIED UNANIMOUSLY 
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MANAGER'S, DEPARTMENT AND OTHER REPORTS (cont'd) 


Finance Matters 
(October 4, 1974) 

The Council considered this report which contains five 
clauses identified as follows : 


CI, 
CI, 
CI, 
CI, 

CI. 


Vancouver Park Board Accounting Problems 

External Audit Costs 

T.B. Patients Maintenance Cost 

Take Over of Assessment Function by the 

British Columbia Assessment Authority 

Capital Expenditure - Covered Walkway P. 


N.E. 


The Council took action as follows: 


Clauses 1 , 2 and 3 


MOVED by Aid. Bowers, 

THAT the recommendations of the City Manager contained in 
Clauses 1, 2 and 3, be approved. 

- CARRIED UNANIMOUSLY 


Take Over of Assessment Function 
by the British Columbia Assessment 
Authority (Clause 4) 

In considering this Clause, the Council was advised of an 
amendment made to the report whereby the two Local Improvement 
staff will be transferred to the Revenue and Treasury Division 
and not Engineering Department as indicated in the report. 

MOVED by Aid. Bowers, 

THAT this Clause be received for information. 


- CARRIED UNANIMOUSLY 


Capital Expenditure - Covered 
Walkway P.N.E. (Clause 5) 

MOVED by Aid. Bowers, 

THAT the request of the Pacific National Exhibition to provide 
a covered walkway at an estimated cost of $200,000, to be provided 
out of the operations of the P.N.E. , be approved. 


- CARRIED UNANIMOUSLY 


Personnel Matters 
(October 4, 1974) 


Leave With Pay - Director 
of Planning (Clause 1) 

MOVED by Aid. Massey, 

THAT the recommendation of the City Manager contained in this 
Clause be approved. 


- CARRIED UNANIMOUSLY 
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MANAGER'S, DEPARTMENT AND OTHER REPORTS (cont'd) 

Property Matters 
(October 4, 1974) 

The Council considered this report which contains six clauses 
identified as follows: 

CI. 1: Alterations to City-owned Multiple Dwellings for 
Compliance with the Fire By-law - Hiring of 
G.T. Carkner 

CI. 2: Exercising of Option to Purchase the South 7' of 

Lot 8, Block 9, D.L. 6 34 - N/E Corner 3 3rd Avenue 

and Main Street 
CI. 3: Consent to Sub-lease Portion of City Property 

Situated between City Blocks 112 & 113, D.L. 541, 

North End of Granville Bridge 
CI. 4: Acquisition for Rupert Park Extension - Lot 4, 

Block 86, Section 29, T.H.S.L. - 1446 Rupert Street 
CI. 5: Copper Statue of "Gassy Jack", Located in the Gastown 

Area at the Corner of Alexander and Powell Streets 
CI. 6: Rental Review - Lots 19 & 20, Block 58, D.L. 541, 

Situated N/E Corner of Robson & Cambie Streets 

The Council took action as follows: 

Clauses 1, 2, 3, 
4 and 6 


MOVED by Aid. Hardwick, 

THAT the recommendations of the City Manager contained in 
Clauses 1, 2, 3, 4 and 6 be approved. 

- CARRIED UNANIMOUSLY 

Copper Statue of "Gassy Jack", 
Located in the Gastown Area at 
the Corner of Alexander and 
Powell Streets (Clause 5) 


MOVED by Aid. Bowers, 

THAT the offer of Charterhouse Properties Ltd. to donate the 
statue of "Gassy Jack" to the City be accepted, on the understanding 
the Company will continue to maintain the statue. 

- CARRIED UNANIMOUSLY 

B. DEPARTMENT GENERAL REPORT 
OCTOBER 4, 1974 


Social Service & Health 
Matters (October 4, 1974) 

Smoking in Public Places 
(Clause 1) 


MOVED by Aid. Rankin, 

THAT this Clause be received and the Medical Health Officer 
review the projects, reports and legislation and submit reports 
with recommendations if necessary, to the Standing Committee on 
Waterfront and Environment for consideration. 


- CARRIED UNANIMOUSLY 


'JUL 9 mn 
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COMMITTEE OF THE WHOLE 

MOVED by Aid. Broome, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid. Broome, 
SECONDED by Aid. Adams, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 


MOTIONS 

1. Closing Portion of the West Side of 

Clarendon Street, North of 41st Avenue 

MOVED by Aid. Bird, 
SECONDED by Aid. Phillips, 

THAT WHEREAS the City of Vancouver is the owner of all the 
streets and lanes lying within the limits of the City of Vancouver; 
and 

WHEREAS a portion of Clarendon Street dedicated by the deposit 
of Plan 1707 is surplus to our highway requirements; and 

WHEREAS the abutting owner wishes to acquire the surplus 
portion of road; 

THEREFORE BE IT RESOLVED that all that portion of road 
dedicated by the deposit of Plan 1707, described as follows: 

BEGINNING at the south east corner of Amended Lot IIC 
(see 276493-L) , Block 14, District Lot 394, Group 1, 
New Westminster District, Plan 170 7; 

THENCE N 1° 03' E, 17 feet, following in the easterly limit 
of said Amended Lot llC to the point of commencement; 

THENCE N 1° 03' E, 55.12 feet, continuing in the easterly 
limit of said Amended Lot IIC; 

THENCE southeasterly 55.65 feet, more or less, in the arc of 
a circular curve to the left of radius 1,586.0 feet to 
intersection with a line drawn S 88 31' E, 7.22 feet from the 
point of commencement; 

THENCE N 8 8° 31' W, 7.22 feet to the point of commencement; 

The same as shown outlined red on plan prepared by A. Burhoe , B.C.L.S., 
dated June 17, 1970, and marginally numbered LF 5422, a print of which 
is hereto annexed, be closed, stopped up, conveyed and subdivided with 
the abutting Amended Lot IIC (see 276493-L) . 

- CARRIED 


2 . Noise 

Alderman Bird and Alderman Wilson submitted the following motion: 

"THAT WHEREAS with the increasing industrialization and traffic 
congestion in the City of Vancouver the control of objectionable 
noise has taken on an increased importance; 

AND WHEREAS the control of these objectionable noises has been 
the subject of prolonged study by various authorities; 


Cont'd. 
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MANAGER'S, DEPARTMENT AND OTHER REPORTS (cont'd) 

Building & Planning Matters 
(October 4 , 1974) 


The Council considered this report which contains six clauses 
identified as follows : 

Cl. 1: Rezoning Application - S/S Cordova between Gore and 
Dunlevy (Greater Vancouver Regional District) 

Cl. 2: Rezoning Application - Jones, Haave & Delgatty 
Architects 

Cl. 3: Rezoning Application - 940 King Edward Avenue, 
King Edward Mall - Block bounded by Oak Street, 
King Edward Avenue, Laurel Street and 26th Avenue 

Cl. 4: Rezoning Application - 2895 East 41st Avenue 
(Mr. and Mrs. Horst Fischer) 

Cl. 5: Proposed Local Area Activity Centre - 
1705 Nelson Street 

Cl. 6: Rezoning Application - Director of Planning 

The Council took action as follows : 

Rezoning Application - S/S Cordova 
between Gore and Dunlevy (Greater 
Vancouver Regional District) (Clause 1) 

MOVED by Aid. Harcourt, 

THAT the recommendations of the Technical Planning Board and 
the Vancouver City Planning Commission contained in this Clause, 
be received, and the application be referred to a Public Hearing 
for consideration. 

- CARRIED UNANIMOUSLY 

Clauses 2, 3, 4 and 6 

MOVED by Aid. Harcourt, 

THAT the recommendations of the Director of Planning contained 
in Clauses 2, 3, 4 and 6 be approved, and therefore, the applications 
be referred to a Public Hearing for consideration. 

- CARRIED UNANIMOUSLY 

Proposed Local Area Activity 
Centre - 1705 Nelson Street 
(Clause 5) 


MOVED by Aid. Harcourt, 

THAT the recommendation of the City Building Inspector contained 
in this Clause be approved. 


- CARRIED UNANIMOUSLY 
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MANAGER'S, DEPARTMENT AND OTHER REPORTS 
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C. Manager's Report, 
October 3, 1974, 

1976-1980 Capital Program , 

Council had for consideration a report from the City Manager, 
dated October 3, 1974, on the 1976-1980 Capital Program. This 
report read in part: 

Your City Manager has received the following report from the 
Director of Finance, Director of Legal Services, and the City Clerk, 

"City Council has now approved a 1976-80 Capital Program ref- 
erendum in the amount of $65,716,000 to be submitted to the voters on 
November 20, 1974 in conjunction with the normal civic election. 

The purpose of this report is to confirm with Council the 
details of the whole 1976-80 program including such items as sewers and 
waterworks borrowing and the other sources of expected financing as they 
relate to the program as a whole. Also included is our understanding 
of the specific elements of each capital category, for Council confirma- 
tion or alteration. This allows Council to view the whole program in 
perspective and confirm the details. It also serves to avoid future 
problems as to exactly what was approved or intended and gives future 
Councils a clean starting point for any changes they may consider neces- 
sary in view of changing conditions. 

Also submitted is the necessary 'question' to be submitted to 
the voters, regarding the amount of money to be borrowed under the auth- 
ority of the referendum and the legal description of each category. 
Where appropriate, these are similar to the descriptions used in the 1971- 
75 capital program. The 'question' submitted for Council approval is 
attached as Appendix I. 


Information 

It is likely that at least one item (sewer separation on 
private property) in the sewers program should be advanced for start 
before 1976. If so, the City Engineer and Director of Finance will 
report to Council. Since borrowing authority for sewers is by vir- 
tue of the Charter rather than the referendum, this would not present 
any problem. 

Recommendation 

1) That Council confirm that the above is the 1976-80 Capital Program 
approved by Council, 

2) That Council confirm the form of the 'question' to be put to the 
Voters, as given in Appendix 1." 

The City Manager RECOMMENDS approval of the foregoing recom- 
mendations , 

MOVED by Aid. Bowers, 

THAT the recommendations of the City Manager, contained in 
this report, be approved, 

- CARRIED UNANIMOUSLY 

The detailed Recapitulation of 
1976-1980 Capital Program Approved 
by Council and the Appendix 
referred to in the report are on 
file in the City Clerk's office. 
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MANAGER'S, DEPARTMENT AND OTHER REPORTS (Cont'd) 

D. Manager's Report, 
October 4, 1974. 

Zoning and Development By-law - Gasoline 
Service Stations . 


Council had for consideration the following report from the 
City Manager: 

City Council, in 1967 and 1968, were concerned with the numbers and 
locations of gasoline service stations and received reports on the 
matter in April, 1967, May, 1967, and in September and October, 1968 
and as a consequence, following a public hearing held on December 
5, 1968, amending By-law No. 4395, received three readings on De- 
cember 17, 1968 and following a second public hearing on March 27, 
1969, Council gave three readings to an amending By-law No. 4423 
on April 22, 1969. 

The effect of the amending by-laws was to change the classification 
of a gasoline service station from an outright use in Cl, C2 and C3 
commercial districts to a conditional use which may be permitted 
subject to special approval by City Council. The second amendment 
concerned quality control regulations, basically controlling the 
outdoor display of merchandise, provision of landscaping and screen- 
ing, yard requirements, canopies over pump islands, various adver- 
tisements and signs and the parking or storing of vehicles in the 
gasoline service station areas. 

Since 1968, the petroleum • industry has changed its marketing approach 
and has reduced the number of gasoline filling stations throughout 
the City. Mr. Dawes of Shell Oil Ltd. in responding to the survey 
undertaken by the Chairman of the Standing Committee of Council on 
Finance and Administration, stated that any gasoline service sta- 
tion with a volume of less than 150,000 gallons per annum was closed. 
The intent of the by-law amendment in 1968 was to provide strict 
control over the number and location of gasoline stations. The 
objective now appears to have been reached and as City Manager: 

I RECOMMEND: 

That the Zoning and Development By-law Commercial District 
Schedules 

C-1, Section 3; 
C-2, Section 3(2); 
C-2A, Section 3(2); and 
C-3, Section 3(2) 

be deleted, and 

THAT Garoline Service Stations be included as uses per- 
missible "subject to special approval by the Technical 
Planning Board", under Section 2 of the C-1, C-2, C-2A and 
C-3, Commercial District Schedules, and 

THAT, the Director of Legal Services, in consultation with the 
Director of Planning, be instructed to draft the necessary 
amendments to give effect to the above recommendations after 
arranging for the necessary Public Hearings, 

MOVED by Aid. Bowers, 

THAT the recommendations of the City Manager, contained in 
this report, be approved, 

AND FURTHER THAT the Technical Planning Board shall bring to 
the attention of Council any changes of use to a gasoline station. 


. 11 


- CARRIED UNANIMOUSLY 


Regular Council, October 8, 1974 

MANAGER'S, DEPARTMENT AND OTHER REPORTS (Cont'd) 

E. Report from Engineering, Permits and Licenses 
and Social Planning Departments. 

Street Vending By-law. 

For Council action on this report, dealt with earlier this 
day, see page 2. 


F. Manager's Report, 
October 3, 1974. 

Tender 748 - Dredging, Bank Protection 
Pile Driving - Area 10 - False Creek. 

Council had for consideration the following report from the 
City Manager, dated October 3, 1974; 

The City Ihgineer reports as follows: 

"Tenders for the Dredging, Bank Protection and Piledriving in Area 10 
of False Creek were opened on September 30, 1974 and referred to the City ihgineer 
for tabulation and report to the City Manager. 

Two tenders were received, both have been checked and are in order. 
Tabulations of tender 748 have been circulated to Council. The bids are imit 
prices based on quantity estimates supplied by this department and the total cost 
of the contract may vary according to the actual quantities measured during 
construction. 

The low tender was submitted by Greenlees Piledriving in the amount of 

$170,958. 

The tender amount is, within the departmental estimate and it is 
anticipated that the overall cost, including engineering overhead charges will 
approximate the budgetted funds for Winter Works in Area 10 for 1974-75. 

The award will be subject to the Development Consultant obtaining a 
release from Western Outboard allowing these works to proceed and subject to the 
boat owners vacating the Clay's Wharf area. In this regard, the starting date 
for the low bidder is November 15th, altho\igh demolitions and removals will be 
proceeding as soon as it is possible to do so after the area has been cleared of 
boats." 

The City Engineer recommends that: 

(a) A contract be awaixied to the low tenderer as follows: 

Greenlees Piledriving Co. Ltd. 
630 Taylor Street 
Vancouver, B. C. 
V6B 4H3 

Contract No. 748 - $170,958. 

(b) A contract satisfactory to the Corporation Counsel and the City 
Ihgineer be entered into when releases have been obtained by the 
Development Consultant. 

(c) The bid bonds of the unscucessful tenderers be returned. 

The City Manager RECOMMENDS the foregoing reconunendation of the 
City Engineer be approved, 

MOVED by Aid. Pendakur 

THAT the recommendation of the City Manager, contained in this 
report, be approved. 

- CARRIED UNANIMOUSLY 
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Regular Council, October 8, 1974 

MANAGER'S, DEPARTMENT AND OTHER REPORTS (Cont'd) 

G. Manager's Report, 
October 7, 1974 

Canada Safeway - Charles & Nanaimo Streets, 
Development Permit Application No. 61891 
(Matters of Ingress & Egress to Parking Lot Extension) 
and Closure of Lane North of Charles Street, West from 
Kamloops Street - Block 9, W 1/2 Section 22, T.H.S.L. 

The Council had for consideration the following report from 
the City Manager, dated October 7, 1974: 

" The Director of Planning & City Engineer report as follows: 

"INGRESS & EGRESS TO PARKING LOT EXTENSION 
Brief History 

This development permit application was filed on March 20, 1973 by 
Canada Safeway Ltd. to extend their existing parking lot southward. The 
parking lot would then be bounded by William Street on the north; 
Kamloops Street on the east; Charles Street on the south; and the City land 
behind Nanaimo Street on the west, the existing Canada Safeway retail store 
being located on the opposite side of this lane. 

Council will recall first dealing with this application on December 18 
1973, when it resolved: 

'That the development permit be referred back to the Technical 
Planning Board for its final consideration for approval of the 
development and setting out the applicable condition and further 
that the Technical Planning Board be informed that the Council is 
suggesting that the following be included as conditions: 

(a) Subject to sufficient number of parking spaces being avail- 
able for staff, and 

Cb) Subject to speed bumps being installed in the parking lot 

and chains being provided across the entry way of the parking 
lot after store hours.' 

Subsequently, Council agreed to hear delegations with respect to the 
proposal and Council on February 5, 1974 resolved: 

'That the Director of Planning be instructed to apply for C-1 re- 
zoning of the property situated immediately to the north of the 
existing Safeway store; further that the Technical Planning Board 
be informed that the Council is suggesting the following be added 
as further conditions to the development permit: 

(1) That no trucks be permitted to service the store outside the 
hours of 6:00 a.m. to 5:00 p.m.; 
(ii) Shopping carts be confined to the store and parking lot only; 
(iii) Reiterate that there be sufficient number of parking spaces 

for staff and the staff be required to use these parking spaces 

AND FITRTKER THAT the matter of location of entrances and exits to the 
parking lot be referred to the Director of Planning and City Engineer 
for report back to Council.' This report deals with this matter. 

(The Director of Planning has reported separately on the matter of the 
rezoning) . 

Present Situation 

The existing parking lot has vehicular access by way of one sidewalk 
crossing from William Street and one sidewalk crossing from Kamloops 
Street and from the City lane. The drawings submitted with the present 
application indicate retention of the sidewalk crossing from William 
Street; a new sidewalk crossing from Charles Street and North-south 
City lane access being widened both from William Street and Charles Street. 
The plans indicate that the sidewalk crossing from ICamloops Street would 
be closed. 


Cont'd 
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Canada Safeway - Charles & Nanaimo Streets (Cont'd) 

Some neighbouring property owners had stated concern previously 
about the vehicular access from Charles Street and felt that the 
Kamloops Street access should be opened. A further letter has been 
submitted from Mrs. Hilda Parks (copy attached) objecting to the 
Charles Street access. 

The City Enginper advises that as far as practically possible it 
is desirable to confine the traffic generated by this commercial 
development to adjacent major streets and minimize the traffic impacts 
on nearby local streets. Two of these streets (William and Kamloops) 
are local roadways and as such are not intended to accommodate through 
vehicular trips. Therefore, commercial traffic should not be encouraged 
to use these two streets. The third street (Charles) functions as a 
through street. Accordingly, it is recommended that the proposed 
entrance and exit on Charles Street be approved. Further, it is re- 
commended that the entrance to the lane from William Street not be 
widened and the entrance on Kamloops Street be eliminated. 

The Technical Planning Board has approved Development Permit 
Application No. 61891 subject to several conditions including the 
conditions previously suggested by Council and with the provision of an 
additional vehicular access from Charles Street; the closing of the 
Kamloops Street vehicular access and the widening of the southerly lane 
access from Charles Street and further that the northerly lane access 
from William Street be not widened. 

Lane Closure 

One of the conditions of approval of the development permit was 
that satisfactory arrangements be made for the closing of the east-west 
lane in the block. This portion of lane is surplus to the City's high- 
way requirements. 

RECOMMENDATIONS 

It is RECOMMENDED that: 

1. the William Street existing crossing remain; there be an additional 
vehicular access from Charles Street; the Kamloops Street vehicular 
access be eliminated; the lane access from Charles Street be 
widened and that the lane access from William Street be not widened. 

2. the lane north of Charles Street between Kamloops Street and the 
lane east of Nanaimo Street be closed, stopped up and conveyed to 
the abutting property owners, subject to the following conditions: 

(a) The value of the lane to be $17,000 in accordance with the 
recommendation of the Supervisor of Property & Insurance; 

(b) The closed lane to be consolidated with the abutting 
properties; 

(c) The applicant to pay all City costs to effect the closure 
of the lane. The estimated cost of this work is $1,900; 

(d) The applicant to pay for the relocation of overhead utility 
lines and provide any necessary public utility easements 
over the portion of lane to be closed. The estimated cost 
of this work is $^(,200.00; 

(e) The applicant provide and register a subdivision plan 
satisfactory to the Approving Officer. The plan to 
consolidate the closed lane with the abutting properties; 

(f) Any agreement to be to the satisfaction of the Director of 
Legal Services and City Engineer." 


The City Manager RECOMMENDS the above report of the Director of 
Planning and the City Engineer be approved. 

MOVED by Aid. Rankin, 

THAT the recommendation of the City Manager, contained in this 
report, be approved. 

- CARRIED UNANIMOUSLY, 


Regular Council, October 8, 1974 

MANAGER'S, DEPARTMENT AND OTHER REPORTS (Cont'd) 

I . Report of the Standing Committee 
on Finance and Administration, 
September 26, 1974. 

Community Music School, Vanier Park, 
(Clause 1) 

MOVED by Aid. Bowers, 

THAT the following recommendations of the Committee, as 
amended, be approved: 

A. THAT Council's intention of retaining Building 14, 
Vanier Park, be reaffirmed: 

C. THAT the project costs be checked out by an independent 
quantity surveyor, to be hired by the City, as soon as 
working drawings are available: 

D. THAT such approval be subject further to the Community 
Music School providing Council with a proposed program 
of activities and services which will benefit and serve 
the interests of the whole music community in Vancouver 
and, in particular, make available music lessons to 
children of low income families : 

E. THAT the Community Music School work with the Park 
Board and the Urban Design Panel so that a cooperative 
landscaping design, suitable to all, can be arrived at, 
and having arrived at an acceptable solution for 
landscaping, including parking and irrigation, report 
back to Council by December 31, 1974, with such design: 

F. THAT City Officials be instructed to issue a Development 
Permit on the basis of the design plot plans submitted 
and on the basis of a commitment for a cooperative 
planning of the landscape. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Bowers, 

THAT the following recommendation of the Committee, as amended, 
be approved: 

B. THAT the City contribute up to an amount of $333,333.00 
toward the refurbishing of Building 14, such sum to be 
allocated or applied toward the cost of the project in 
such a manner and towards such parts of the project as 
the City should decide, and that funds be provided in 
the 1975 Supplementary Capital Budget; such approval 
to be subject to the Community Music School having firm 
commitments of all additional capital funds necessary 
for the full completion of the project by January 31, 
1975, with no further City funds being requested 
directly or indirectly, (including for the provision of 
storage for the museum association) . 

- CARRIED 

(Alderman Pendakur opposed) 
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II (i) Report from Aid. Rankin, Chairman, 
and Aid. Marzari, Member, Standing 
Committee on Social Services, 
September 26, 1974. 

Council considered the following report, which contains seven 
clauses, identified as follows: 


Cl . 1. West Broadway Drug User Problem. 

Cl . 2. Vancouver Gay Information Service - Grant 

Request for $26,720.00. 
Cl. 3. Canadian Youth Hostel Association - Proposal 

for a Second City Hostel. 
Cl. 4. Senior Citizens Bus Tours - Continuation of Funding, 
Cl. 5. Urban Design Centre - Grant Request. 
Cl. 6. Child Care Facilities - City Hall. 
Cl. 7. Possible Use of West End Streets for Portable 

Day-Care Units. 


Council took the following action: 


West Broadway Drug User Problem. 
(Clause 1) 


MOVED by Aid. Rankin 

THAT Clause 1, in the report of Alderman Rankin and Alderman 
Marzari, be received for information. 

- CARRIED UNANIMOUSLY 


Clauses 2, 3 and 4 . 

MOVED by Aid. Rankin 

THAT the recommendations of Alderman Rankin and Alderman 
Marzari, contained in clauses 2, 3 and 4 of this report, be 
approved . 

- CARRIED UNANIMOUSLY 
(Aldermen Gibson and Volrich opposed Clause 3.) 


Urban Design Centre - Grant Request 
(Clause 5) 

MOVED by Aid. Rankin 

THAT the recommendations of Alderman Rankin and Alderman 
Marzari, contained in this clause, be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY. 


Child Care Facilities - City Hall 
(Clause 6) 

Alderman Rankin submitted a letter from the Minister of Human 
Resources confirming a grant of $20,000 to the City, effective 
immediately, with an undertaking that an additional grant of 
$20,000 to the City will be considered for the 1975/1976 Department 
of Human Resources Budget. 

The Mayor advised that he had received a firm commitment from 
the Minister of Human Resources that a grant of $20,000 will be 
'ailable to the City as of April 1, 1975. 

\, 

Cont' d. 
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Child Care Facilities - City Hall 
(Clause 6) Cont'd. 


MOVED by Aid. Marzari 

THAT the recommendations of Alderman Rankin and Alderman 
Marzari, contained in this clause, be approved, and the following 
be added as recommendation "E": 

"THAT City Council advance the sum of $20,000 for 
establishment of City Hall Day-Care Centres, on the 
understanding that the City be re-irabursed this sum 
by the Minister of Human Resources as of April 1, 1975." 

- CARRIED UNANIMOUSLY 
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Possible Use of West End Streets for 
Portable Day-Care Units (Clause 7) 

When considering this clause Council noted a letter from 
the Vancouver School Board, dated October 4, 1974, refusing 
approval of the Committee's request for installation of a Day-Care 
facility on a portion of Lord Roberts School grounds at Pendrell 
and Cardero Streets. 

MOVED by Aid. Rankin 

THAT a site in the 1100 block Comox at the corner of Thurlow 
as proposed by the City Engineering Department in its report of 
September 4, 1974, be provided by the City as a site for a portable 
building to be used as a Day-Care Centre and that the City pay the 
estimated $5,000 cost of installing services to this site. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Rankin 

THAT the letter from the School Board, dated October 4, 1974, 
be received. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Hardwick 

THAT, prior to installation of the proposed Day-Care Unit oh the 
1100 Block Comox, at the corner of Thurlow, the appropriate 
City Officials hold a Public Meeting in the area to discuss the 
proposal . 

- CARRIED UNANIMOUSLY. 


COMMITTEE OF THE WHOLE . 

MOVED by Aid. Hardwick 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Hardwick 
SECONDED by Aid. Gibson 

THAT the report of the Committee of the Whole be adopted. 


- CARRIED UNANIMOUSLY 
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BY-LAWS 

1 . BY-LAW TO REGULATE SIGNS . 

MOVED by Aid. Pendakur 
SECONDED by Aid. Bowers 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was, 

MOVED by Aid. Pendakur 
SECONDED by Aid. Bowers 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


2. BY-LAW TO AMEND BY-LAW No. 3575, 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW . 


MOVED by Aid. Pendakur 
SECONDED by Aid. Bowers 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Pendakur 
SECONDED by Aid. Bowers, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 


- CARRIED UNANIMOUSLY 
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Adjourned Council, July 9 , 1970 16 

MOTIONS (Cont'd. ) 

Noise (Cont'd. ) 

AND WHEREAS the benefit of this research should be made 
available to permit the City to revise and improve existing 
legislation for the control of noise; 

THEREFORE BE IT RESOLVED that a special committee of Council 

be struck to study the various measures adopted in other 

jurisdictions to control noise and to recommend to Council 

any necessary amendments to By-law No. 2531 being 'a By-law 

for the Abatement and Control of Noise in the City of Vancouver' 

and By-law No. 4338 being 'a By-law for the Abatement and 

Control of Objectionable Noises Emanating from Motor Vehicles 

in the City of Vancouver'." ^ ■ 

(Notice) 

Notice was called and recognized by the Chair accordingly. 


3 . Leave of Absence : Alderman Calder 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT Alderman Calder be granted leave of absence for one week, 
commencing July 2 7th. 

- CARRIED 


4. Planning Department Reports to 
Council: Major Issues 

Alderman Hardwick submitted the following motion: 

"THAT the Planning Department be instructed to amend 
methods of reporting to Council on major issues, such as 
Gastown, so that 

(a) background information, 

(b) policy questions, and 

(c) alternative action programs, 

are clearly set out for Council's consideration." 

(Referred) 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Adams, 

THAT the subject matter in the foregoing motion be referred 
to the appropriate Standing Committee for consideration. 

- CARRIED 


5 . Purchase of 1969 Radar Set (Police ) 

MOVED by Aid. Linnell, 
SECONDED by Aid. Rankin, 

THAT approximately $1,400.00 be approved to the Police 
Department for the purchase of a 1969 radar set for use by the 
Traffic Department of the Police. 

(Notice) 

Notice was called and recognized by the Chair. 


Regular Council, October 8, 1974. 

MOTIONS 
A. Closing, stopping up and 

conveying to the abutting owner, 
lane south of 14th Avenue, 
west of Hemlock Street. 


MOVED by Aid. Rankin 
SECONDED by Aid. Bowers 
THAT WHEREAS; 

1. The City of Vancouver is the owner of all the streets 
and lanes lying within the limits of the City of Vancouver; 

2. The developer of the lands on the west side of 
Hemlock Street between 14th Avenue and 15th Avenue in Block 451, 
District Lot 526, has made application to acquire a portion of 
the lane from Hemlock Street westerly. To replace this lane 

he will dedicate a lane out to 14th Avenue. 

THEREFORE BE IT RESOLVED THAT all that portion of 
lane dedicated by the deposit of Plan 1276, lying between 
the southerly productions of the easterly limit of Lot 19, 
Block 451, District Lot 526, Plan 1276 and a line drawn parallel 
to and 25 feet perpendicular distant easterly from the southerly 
production of the westerly limit of Lot 20, said Block 451. 
The same as shown outlined red on plan prepared by A. Burhoe, 
B.C.L.S., dated April 30th, 1974, and marginally numbered 
LF 6982, a print of which is hereunto annexed, be closed, 
stopped up and conveyed to the abutting owner; and 

BE IT FURTHER RESOLVED THAT the said closed lane be 
subdivided with the abutting lands. 

(Closing lane south of 14th Avenue, west of Hemlock Street) 

- CARRIED UNANIMOUSLY 



ENQUIRIES AND OTHER MATTERS 


Alderman Massey 


referred to the Vancouver 
Heritage Advisory Committee's 
concern that buildings are 
being demolished prior to the 
demolition firm obtaining the 
necessary permits from the City. 


MOVED by Aid. Massey 

THAT the Director of Permits and Licenses advise all Licensed 
Demolition Contractors that where any building is demolished without 
first obtaining a demolition permit, the matter will be referred 
to City Council for its consideration, and such action could 
place the demolishers business license in jeopardy. 

- CARRIED 

(Alderman Rankin opposed) 


NEW BUSINESS 

The following Notice of Motion was submitted by Alderman Rankin 
and recognized by the Chair. 

MOVED by Aid. Rankin 

THAT Council request the Director of Legal Services to bring 
forward a suitable By-law covering control of demolition of all 
buildings in the City of Vancouver. 

(Notice) 


Council adjourned at 5.15 p.m. 


The foregoing are Minutes cf the Regular Council Meeti 
of October 8, 1974, adopted on October 22, 1974. 
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Manager's Report, October 4, 1974 (WORKS - 1) 


WORKS & UTILITY MATTERS 


RECOMMENDATION . " 

1. Areaway at 325 Water Street, Lot Block 9, D.L. 541 
The City Engineer reports as follows: 

"Recently part of the slab covering the above street cavity fell 
away leaving a hole in the sidewalk. The hole was given a temporary cover 
and the sidewalk was blocked off to protect the public. Structural inspection 
revealed that the areaway slab is in an extremely deteriorated condition and 
is In a state of collapse at several locations. The owner was contacted to 
make repairs, as under Clause 11 of the Encroachment By-law, they are his respon- 
sibility. However, he refused to do anything. The situation poses an extreme 
hazard to the public and cannot be allowed to continue. 

Iftider Clause 9 of the Encroachment By-law, the City Engineer can order 
an owner to abandon his areaway within six months, but Council may reduce this 
period. As the sidewalk at this location is heavily travelled, there is con- 
siderable danger to the public. Therefore, I RECOMMEND that: 

(a) The owner be ordered to remove his structures, fill up 
the cavity and restore the sidewalk within one week. 

(b) If the owner fails to carry out Coiincil's instruction 
within the stipulated time, the City Engineer be author- 
ized to carry out the work and bill the owner for all 
costs." 

The City Manager RECOMMENDS the foregoing recommendations of 
the City Engineer be approved. 


A-4| ^ 

Manager's Report, October 4, 1974 (BUILDING - 1) 

BUILDING & PLANNING MATTERS 

INFORMATION 

1, Public Safety Building - Provision of Gymnasium and 
Loxtfige Facilities 

Under date of September 25, 1974, the Secretary of the Board of 
Police Coiwmissioners has advised of the following resolution 
passed by the Vancouver Police Board at its meeting of 
September 12, 1974: 

"THAT provisions be made in the proposed alterations to 
the Public Safety Building for adequate gymnasivun 
facilities and a suitable lounge area," 

The matter of gymnasium facilities is under investigation, in 
accordance with the resolution of City Council of September 24, 
1974; and the provision of a suitable lounge area will be taken 
into consideration when the matter is discussed with the 
architect. 

The foregoing is submitted for the INFORMATION of Council, 


RECOMMENDATION 


2, Additional Gallery Space at the Centennial Museum 

The Director of Permits and Licenses reports as follows: 

"In February of this year the Director of the Centennial Museum 
and Planetarium had discussions with the Assistant Director, 
Construction and Maintenance on the feasibility and cost to enclose 
the westerly courtyard in 'C Wing for gallery purposes. The 
proposal is to construct a roof over the court, remove the windows 
between the coiirtyard and the surroimding four galleries, floor the 
court ajid provide necessary additionaJL heating and humidity control. 
The result will be to create a virtuaJLly continuous space to be 
used for both exhibition and classroom activities as the need arises. 

The Museums Association req\iires the additional space to develop 
a more satisfactory school program. They have begun to build an 
educational division for this purpose but feel that slLI their efforts 
in this direction would be more or less futile unless it is also 
possible to provide teaching environments within the complex in 
order to handle the expected increases in school attendance. 

The preliminary cost estimate for the project was established 
at approximately $14-00,000. 

The Muse\ams Complex, by virtue of being named an associate 
museum within the National Museums Policy, is now eligible for 
grants in support of additional activities and the Vancouver Museums 
Association believe that they can fund the cost of this project 
without direct additional cost to the Vancouver taxpayer. They 
believe that two-thirds of the cost will be ftmded from the Federal 
Government vmder the National Maseiams Program and the other third 
provided from the B. C. Recreational Facilities Fund. 

The Museums Association have had discussions with both Federal 
and Provincial authorities and advise that written approval has now 
been received from the Board of Trustees of the National Museums of 
Canada for funds in the amount of $267,8t|4. t«vw.rds the cost of 
redeveloping a wing in order to provide a larger and improved 
travelling exhibit and teaching space in the existing Museiun 
structure . 
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(BUILDING - 


The balance of the Capital costs for the project, $13i|,000, 
will be reqvListed from the B. C. Recreational Facilities Fund. The 
Museums Association have had their eligibility tentatively approved 
but their application must be accompanied by registered preliminary 
drawings. The Musetims Association have received an advance from the 
National Museums of Canada in order to hire an architectural firm to 
prepare the preliminary proposal for submissions to the Provincial 
authorities . 

Before the Museums Association hire consultants they wish to 
infom Council of the proposal and request that approval be given 
to convert one of the internal courtyards to an exhibition gallery. 

At present the courtyard is closed to the public, all the 
windows facing the court have been blacked out to pi*ovide controlled 
Museum environment without external influence. 

The proposal seems a logical use of the space and fairly 
straight forward in execution. It envisions a twenty-two foot high 
gallery space with humidity control and electrical grid for 
exhibition lighting. 

The Vancouver Museums Association request that: 

(a) Council indicate its approval in general to renovate 
courtyard 'C to an exhibition and classroom space, and 

(b) approval be given for the Museums Association to appoint 
an architect for the project, vd.th prior approval to be 
received from the City Manager as to the selection of 
architects.*' 

The City Manager RECOMMENDS that the foregoing requests of the 
Museums Association be approved. 


FC?. council ACTIO?! SEE PA6E(S)...^<?./.. 
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Manager's Report, October 4, 1974 

FINANCE MATTERS 

RECOMMENDATION 

1. Vancouver Park Board Accounting Problems 

The City Manager has received the following report from the 
Director of Finance: 

"For a nuraber of reasons the Park Board Is seriously behind in its 
accounting functions. This can lead to inadequate control over expenditures 
and hence overexpenditures and if allowed to continue will have serious effects 
on the City's accounting and our ability to properly close the books at the end 
of 1974. It is a situation that cannot be allowed to continue and therefore 
the City Manager, Superintendent of the Park Board, and the Director of Finance 
met to determine the course of action needed to repair the situation. 


There are two basic problems being: 

(a) catching up the accounting for 1974, and 

(b) changing the accounting system for 1975 to try to avoid a 
repeat of the problems. 

Council, on September 24, 1974, approved three new positions for the Park 
Board accounting area. This, together with a detailed review of the accounting 
structure and needs of the Park Board by the City's Internal Auditor, Park Board 
Director of Financial Services, and Park Board Accountant, should allow us to 
create the needed accounting staff setup to maintain the work in the future. The 
only means we have that would appear to be satisfactory, to catch up to date is 
to use our Internal Audit staff, who are intimately familiar with the Park Board 
accounting, and replace their Audit function at the Park Board by use of the 
External Auditors. The Internal Audit Division has, in the last month, lost five 
out of fourteen of its staff, and with the need to assist in the Park Board area 
is going to have a deleterious effect on the balance of the audit program. However, 
there is no other reasonable solution for the Park Board problem. Once the 
accounting is caught up there will almost certainly have to be a capital over- 
expenditure report to the Park Board and Council for clean-up purposes. 

For 1975 it is our intention to switch the Park Board over to exactly the 
same accounting systems as we use for the balance of the City, including the same 
reporting structures, etc. 


I would therefore recommend that: 


A. The Internal Auditor be instructed to assist with his staff 
in helping the Park Board to catch up on its accounting, with 
freedom for the Internal Auditor to hire temporary help as 
required, up to a maximum of $5,000 to be provided from 
Contingency Reserve, 

B. The External Auditors be requested to do the detailed Audit 
of the Vancouver Park Board (cost expected to be in the range 
of $5,000-10,000 to be provided from Contingency Reserve)." 

The City Manager RECOMMENDS approval of the report of the 
Director of Finance. 


2 . External Audit Costs 

The Director of Finance reports as follows : 

"The City's External Auditors are Thome Riddel 1 & Co. This is an 
amalgamation of our Auditors of some years (Riddell, Stead & Co.) with another 
C.A. firm this year. In the past it has been the practice to appoint the 
Audit firm in September or October for the following year with the result that 
the fee is established approximately a year and a half before the majority of 
the work is done. Under normal circumstances this presents no problem as the 
External Auditors are able to add some increase in fee to cover anticipated 
cost increases. However, for the 1974 audit year, in which 90% of the work 
is done in January to March of 1975, the fee was established at $40,000.00 in 

cont'd .... 
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Clause No. 2 (cont'd) 

September of 1973. All C.A. firms have been subject to particularly large cost 
increases in the salary area this year in order to get and retain staff, a 
problem that is also coraiion to many other organizations. They have, therefore, 
had to very significantly increase their salary scales for their employees. 

Thorne Riddel 1 & Co. has submitted a request to me that I seek Council 
approval to raise their fee for the 1974 audit year from $40,000.00 to $43,500.00. 
In recognition of the fact that we must maintain the quality of the audit and 
certain other factors, I support their request. These other factors are as 
f ol 1 ows : 

(i) The 1973 audit in the spring of 1974, after the 1974 fee 
had been set, became considerably more complex than applied 
historically. This applied particularly ih the area of 
computer auditing and the techniques needed in this area 
and in the scope and scale of property transactions the City 
was involved in. 

(ii) A considerably expanded audit necessary in the Park Board, 

particularly in the capital accounts area and the reconciliation 
of differences with the City's accounts. 

These 1973 complexities are flowing through into the 1974 audit and will 
expand the need for the External Auditors to spend considerably more time on the 
audit. This almost in itself is sufficient reason for increasing the fee. 

During the year ended June 30, 1974 we have also had to use the External 
Auditors for special and advisory services, such as: 

(a) Preparation of draft amendments to the Vancouver Charter, 

(b) Additional cash count undertaken at the request of the City 
Treasurer and a count of the securities held in safekeeping at 
the Bank of Montreal , 

(c) Review of the accounting entries and financial statement 
disclosure of the City's acquisition of Harbour Park Develop- 
ments Ltd. and the Langara site, 

(d) Development of special computer programs for comparing assess- 
ment files relative to City-owned property to substantiate the 
change in the City's equity and capital assets, 

(e) Attendance at meetings covering the implementation of the twice 
yearly tax billing system. 

These items are considered to be outside the normal functions of the 
External Auditors and yet must be done. They do, however, require the knowledge 
that the Auditors have of our business and therefore cannot be properly dealt 
with on an outside consulting basis. I have agreed with the External Auditors 
that a fee of $3,025.00 is appropriate for these services and am recommending 
it to Council . 

We can expect similar extraordinary items related to 1974, that are not 
included in the 1974 audit fee, such as insuring the propriety of the change- 
over in the Welfare, Magistrate and Traffic Court Departments to the Provincial 
Government, the assumption of the Kerrisdale Arena operation by the Park Board, 
etc. These items will be reported upon later with recommendation for appropriate 
payment for the services, but quite possibly after the services are actually 
performed, inasmuch as it cannot be determined in advance how much work Is 
involved. 

I would, therefore, recommend to Council that: 

A. The 1974 audit year fee payable to Thorne Riddel 1 & Co. 
be Increased from $40,000.00 to $43,500.00, and 

B. An additional $3,025.00 be paid to the firm for special 
services incurred up to June 30, 1974, relative to the 
City's financial affairs, 

with the source of funds to be Contingency Reserve." 

The City Manager RECOMMENDS approval of the foregoing recommendations 
of the Director of Finance. 
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Manager's Report, October 4, 1974 . 
3. T.B. Patients Maintenance Coat 

The Director of Finance reports as follows: 


(FINANCE - 3) 


"The Tuberculosis Institutions Act required municipalities to pay 15% of 
the per diem cost of the support and maintenance of patients admitted to 
the Provincial tuberculosis institution, who resided within the respective 
aunicipalities . 

In 1973, the Director of Finance was Instructed by Council not to pay these 
monthly charges pending discussion with the Province of the question of 
municipal responsibility for these costs. The Province repealed the 
Tuberculosis Institutions Act effective June 20, 1974 and municipalities 
are no longer required to pay a share of these per diem coats from that date. 

The unpaid monthly charges for the period March 1, 1973 to June 20, 1974 
amotmt to $94,861.76. Funds were provided in the City's 1973 and 1974 
budgets to cover these costs. 

Council is requested to authorize the Director of Finance to pay these 
outstanding charges, it being noted that no further costs are payable 
after June 20, 1974." 

The City Manager RECOMMENDS that the outstanding T.B. Unit per diem 
costs amounting to $94,861.76 for the period March 1, 1973 to 
June 20, 19 74 be paid. 


INFORMATION 

4. Take Over of Assessment Function by the 
British Columbia Assessment Authority 

Your City Manager has received the following progress report from the 
Director of Finance regarding the take over of the assessment function by the 
new Authority. 

"Legislation passed this year created the B.C. Assessment Authority to 
assLffne the assessment functions currently undertaken by the municipalities in 
B.C. as well as the assessment function of the Province in unorganized areas. 
As of July 2, 1974 the Authority assumed the costs of the assessment functions 
and in the case of the City of Vancouver we will be reimbursed by the Authority 
for our costs from July 2nd. The present Assessment staff are City employees 
until designated by the Authority on October 1st, 1974 but this does not affect 
the reimbursement of costs. 

As far as location of the function is concerned it is expected that it will 
remain in the City Hall for an undetermined time. We have not received clear 
advice as to when the Authority might establish other offices in this area. 

A month to month lease is being negotiated with the Authority which will 
allow the City to terminate the lease and use the space if required for other 
civic purposes. 

Our organization of the assessment function over the years has resulted in 
the Inclusion of the business tax assessing function in our ex-Assessment Division 
as well as a portion of the Local Improvement function. Neither the business tax 
function nor the Local Improvement function are transferred to the Authority but 
remain with the City. We are nevertheless asking the Assessment Authority to 
continue to provide supervision and management of the business tax function, 
even though the employees remain with the City and they function as a responsi- 
bility of the City, because it makes a great deal of administrative sense to do 
so and further there is a great deal of data and valuation information transferred 
between the real property and business tax assessors. The Local Improvement staff 
(two persons) will transfer to the Engineering Department and join the other staff 
handling Local Improvements there. This would be for supervision purposes. These 
two staff members will remain in the Assessment office for the present time as 
they primarily use the data in the Assessment files. 


cont ' d 
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(FINANCE - 4) 


There are extensive and essential data and system connections between the 
Assessment Division and other Divisions of the Finance Department and Departments 
of the City. Examples of these are: 

(a) The assessment function is highly computerized and depends on 
our Data Processing facilities. One of the problems in this 
area is that we are converting to the new computer and must 
know very quickly whether the Authority wishes to continue to 
do the work on our computer system. To date this issue has 
not been resolved. 

(b) We are in the final stages of design and implementation of the 
twice yearly tax billing and since the assessment function 
provides the basic data for this system we are concerned 
regarding the flow and format of data from the assessment 
function to the taxation function. 

(c) There is a great dtal of data transfers back and forth between 
Assessment and Planning, Assessment and Engineering, Assessment 
and the Director of Finance, etc. and so far we have been unable 
to resolve or find out what changes the Authority may contemplate 
in these areas. 

(d) The Planning Department uses the assessment function as a data 
resource. Whether this will be permitted in the future we do 
not yet know. 

We have serious concerns as indicated in the previous paragraph and in a 
number of other areas. I have written to the Assessment Commissioner but have 
not yet received any answer. Our dealings with the staff of the Authority to 
date have not been particularly fruitful as it appears to be difficult to get 
answers to questions or to find out what the Authority plans for the future. 

The 1974 Budget provision for the assessment function was $1,075,000. The 
Authority, since they took over on July 2nd, 1974, will pay approximately half 
of this. Details of cost savings will be included in the September Budget Review. 
However, the Act provides for a charge against the municipalities for the 
administration of this function commencing in 1975. There is some Provincial 
cost sharing also involved and at this time the situation is too unclear for us 
to make any prediction of future cost saving from the take over of this function 
by the Authority. 

I will keep Council informed as to the on-going situation regarding this 
take over." 

The City Manager submits the foregoing report of the Director of 
Finance for Council INFORMATION. 


CONSIDERATION 

5. Capital Expenditure - 
Covered Walkway P.N.E. 

The Director of Finance reports as follows: 

"In accordance with the lease agreement between the City and the Pacific 
National Exhibition Capital Improvements to be carried out by the P.N.E. are 
forwarded to City Council for approval. City Council on August 27th approved 
the P.N.E. 1974 Capital Budget. Subsequently, the P.N.E. at a meeting on 
September 4th approved an additional item for the provision of a covered walkway 
at an estimated cost of $200,000, funds to be provided out of the operations of 
the P.N.E. The details of the request were forwarded by the Controller of the 
P.N.E. in a letter dated September 24, 1974 as follows: 

'At the September 4th meeting of the Pacific National Exhibition 
Board of Directors a motion was passed to construct a covered walkway 
for pedestrians. The walkway is to extend from the Pacific Coliseum 
along Miller Drive to the parking lot areas north of Empire Stadium. 

cont'd .... 
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(FINANCE 


5) 


Clause No. 5 (cont'd) 

The proposal divides Miller Drive into separate vehicle and pedestrian 
roadways. The north side to be used for shuttle buses and the south 
to be a covered pedestrian mall, 20 feet in width with a centre clearance 
of close to 20 feet. 

The construction of the covering is to be aluminum self-supporting 
panels permanently painted with steel support columns set in concrete. 
The construction carries a 20 year guarantee and is virtually maintenance 
free. The cost is estimated at $200,000. 

This project will encourage the use of the parking lots north of 
Empire Stadium with a projected increase of upwards of 1,000 cars being 
parked in this area and hence removed from the surrounding neighborhood 
of the P.N.E. 

Since this construction is to proceed immediately to gain full value 
from the approaching hockey season, we would appreciate your presenting 
this as a capital improvement to City Council as required by our lease 
with the City of Vancouver. In this respect we believe the project should 
be considered as an additional capital improvement for the 1974 year. We 
would further advise that the funds required for the project will be 
provided out of the operations of the Pacific National Exhibition.' 

The foregoing request of the Pacific National Exhibition to provide a covered 
walkway at an estimated cost of $200,000 to be provided out of the operations of 
the Pacific National Exhibition is forwarded to City Council for approval." 

The City Manager submits the foregoing report for City Council's CONSIDERATION. 


FCr. COUNCIL ACTIO-N SEE PiiGE{S).V^. 
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'JUL 9 1970 

Adjourned Council, July 9, 19 70 17 


ENQUIRIES AND OTHER MATTERS 


Alderman Calder - 
Vancouver Tour 
Guide Services 


referred to the organization of 'Vancouver 
Tour Guide Services' operated by University 
students and requested, for a three months 
period, the Guide Services personnel only 
be given pass privileges to the various 
civic facilities as appropriate. 


MOVED by Aid. Calder, 

THAT His Worship be authorized to arrange these pass privileges 
as he considers advisable. 


- CARRIED 


Alderman Hardwick - requested the Board of Administration 

West End Traffic Report advise of the status of the West End 

Traffic Report. 


Alderman Hardwick - enquired respecting the necessity of the 

Car Wash, Hornby Street operation of a car wash on Hornby Street 

having to receive the consideration of 
the Board of Variance with respect to 
Sunday operation. 

Having received an oral report from the 
Deputy Corporation Counsel on the matter, 
it was requested by Alderman Hardwick 
that the Corporation Counsel report on 
the reason for involvement of the Board 
of Variance in Sunday operation in 
respect of downtown car wash operations. 

His Worship so directed. 


Alderman Wilson - 
Procedure re Issuing 
of Licenses 


requested a Report Reference relative to 
the procedure of issuing licenses and 
referred in particular to certain cases 
brought to his attention by way of 
complaints . 

Commissioner Sutton Brown explained the 
procedure and requested details of any 
particular cases of complaint be brought 
to the attention of the Director of 
Permits as it is understood the present 
system is working satisfactorily. 


Alderman Rankin - enquired with respect to the maximum 

Retirement Age: Females retirement age for females. Commissioner 

Ryan explained the matter had been reviewed 
and when the matter of including the 
female personnel in the same retirement 
provisions as applies to male staff members 
generally, i.e. 65, was taken up with such 

personnel, the majority rejected the proposal 


Alderman Hardwick - 
Downtown Report 


requested the Board of Administration 
advise at the next regular meeting when 
the Downtown Report will be available. 


A-B [ 
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(PERSONNEL - l) 


PERSONNEL MATTERS 


RECOMMENDATION 


1, Leave With Pay - Director of Planning 

The Director of Planning reports as follows: 

"The Minister of State for Urban Affairs has Invited 
Mr. R. J. Spaxman, Director of Planning, to attend a 
work session on "Habitat Papers" in Toronto on 
October 10, II, and 12, 1974. 

All expenses will be paid by the Department of Urban 
Affairs but approval Is requested for two days' leave 
of absence with pay. I.e. October 10 and II, October 
12 being a Saturday, for this purpose." 


It is Recommended that Mr. R.J. Spaxman, Director of Planning, 
be granted two days' leave of absence with pay on October 10 
and II, 1974, for the purpose of attending the foregoing work 
session. 

The City Manager RECOMMENDS that the foregoing recommendation 
be approved. 


FO?. CC'JMCiL ACTION SEE PAGE(S) ..V<^^S. 
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PROPERTY MATTERS 


RECOMMENDATIONS t 

1 . ALTERATIONS TO CITY-OWNED MULTIPLE DWELLINGS 
- For Complianae with the Fina By-Law 
-Hiring of G.T. Carkner 

The Supervisor of Property A Insurance reports as follows :- 

"City Council, at its meeting of June 11, ^^^k^ in connection 
with Board of Administration Report of May 15»1974» re Altera- 
tions to City-owned Multiple Dwellings for compliance with 
the Fire By-law, tooli the following action: 


'THAT the hiring of George T. Carkner (former 
pjpoperty negotiator), be authorized at a cost 
of $1,389.00 par month, plus car allowance, 
for a period not to exceed six months from 
April 1, 197i4-» to assist the staff in carry- 
ing out detailed inspections of each property 
as necessary and to obtain plans for renova- 
tions and realistic estimates of the costs, 
salary to be chargeable to Account Codes \\.2.Sl/- 
(Englesea Lodge) and 9i|07/1 82 (Sundry Rental 


The alterations to the buildings are well underway, but due 
to the scarcity of contractors in the sprinkler business, the 
work is approximately l^g to 2 months from completion. 

Mr. Carkner is prepared to continue his work beyond Septem- 
ber 30, 1974, sind it is therefore 

RECOMMENDED THAT Mr. George T. Carkner be retained for a 
maximum of 2 months at a cost of $1,389.00 per month, plus 
car allowance to be charged to the account code set up to 
cover the costs of alterations required under the by-law, 
being Account Code 9i|07/1 83 - Fire By-law Costs," 

The City Manager. RECOMMENDS that the foregoing recommendation of 
the Supervisor of Property & Insurance be approved. 


2 . EXERCISING .-OJ" OETION . TO .PURCJSASE . THE . 

South 7 Feet or Lot ,8, Block 9, District Lot 634 
N/E Corner 33rd Avenue & Main Street 


Th« Supervisor of Property and Insurance reports as follows :- 

"The City has an option to purchase the south seven feet of 
Lot 8, Block 9, District Lot 634, situated on the north-east 
corner of 33rd Avenue and Main Street, for highway purposes. The 
option provides for payment of $700.00 by the City whan exercised 
and the option expires on October 26, 1974. 

The City Engineer has advised that the seven feet of Lot 8 may 
still be required for a future widening of 33rd Avenue at this 
location. However, there was no urgency in acquiring this strip 
and it would be in the best interest if a new option could be 
obtained. 

Following discussions, the owners of Lot 8, (Imperial Oil Limited), 
agreed to renew the option agreement for a further ten years 
to October 26, 1984, subject to the City giving 12 months' prior 
notice if the City wished to exercise the Caption. All other terms 
and conditions in the existing option are carried forward in the 
extension agreement which has been executed by Imperial Oil." 


Disbursements 


-CARRIED UNANIMOUSLY' 
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Clause No. 2 (Cont'd) 


RECOMMENDED ^ „ ^ ^ 

THAT the extension of the option to purchase the South seven feet 
of Lot 8, Block 9, District Lot 634 for highway purposes, for the 
sum of $700.00 be approved on the foregoing basis, and^^the Mayor 
and City Clerk be authorized to execute the agreement." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Property and Insurance be approved. 


3. CONSENT TO SUB-LEASE PORTION OP CITY PROPERTY 
Situated Between City Blocks 112 &'^13, D.L. Ski 
North End of Qraaville Bridge 

The Saperriaor of Pxop«rty »mi iMwmioe reports as fDllovat- 

"Portions of Blocks 112 & 113, D*!!. 5Ul lying within the oloTer leaf 
area at the North end of the Granville Street Bridge are presently 
leased Jointly to Leaoh Holdings Limited and Dominion TanoouTer 
Motors Limited for a fire year teim January 1, 1972 to Deoonber 31, 
1976. Application has now been received for consent to sub-lease 
approximately 5,376 square feet situated beneath the Granville 
Street Bridge, being a portion of the area leased to Leach Holdings 
Limited, anoh area to be used for teorporary vehicle storage. The 
City Engineer has been consolted on this matter and concurs with 
the use and development. 


HBCQMMEHDED That 

the current lease be «Bt»B(il»d to Imolude vehicle storage and con- 
sent be given to mV-Imum a portion of the premises as indicated on 
attached plan Sobedule B now leased to Leach Holdings Limited. 
The Bttb-lease to Auto Servioee Limited subject to the documents 
being to the aatlsfaotion of the Director of Legal Services. 


The City Manager RECOMMENDS that the feregeiag recommendation of 
the Supervisor of Property and Insurance be approved. 

I4.. ACQUISITION FOR RUPERT PARK EXTENSION 
Lot I4., Block 86, Section 29^, T.H.S.L. 
1iUi6 Rupert Street 

Thm Supervisor of Property and Insurance reports as follows :- 

"The above property. Lot 4, Block 86, Sec. 29, THSL, (known as 
1446 Rupert Street) , forms part of the proposed Rupert Park 
Extension and is included in Table II of the 1971-75 Park 
Purchase Programme for Protective Purchasing, as confirmed by 
Council, May 9, 1972. This property has been offered for sale 
by the owner to the City. 

These premises comprise a single-storey frame dwelling, plus a 
full basement, with a main floor area of 824 square feet, erected 
in 1953 on a lot 34.25' x 120.72', zoned R.S.I. The dwelling 
contains 4 rooms, 5 plumbing fixtures, has a patent shingle roof, 
stucco exterior, and heat is supplied by an automatic gas-fired 
furnace. The dwelling has been well maintained and is in good 
condition. There is a garage at the rear of the property. 

Following negotiations with the owner, he is prepared to sell 
for the total sum of $46,000.00 as of September 30, 1974, subject 
to retaining rent-free possession to November 30, 1974. This 
price is considered to be fair and equitable and represents 
market value in the area. It is proposed to rent the dwelling 
on a month-to-month basis until the land is required for park 
purposes. The Superintendent of Parks & Recreation 
concurs in the purchase of this property. 

Gont »d. 
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RECOMMENDED : 

That the Supervisor of Property & Insurance be authorized to 
acquire Lot 4, Block 86, Section 29, T.H.S.L., known as 1446 
Rupert Street, for the sum of $46,000.00, on the foregoing basis 
chargeable to Code #4189/- Park Board Clearing Account." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
SijjperviBor of Property, and Inauranoe be approved. 

CONSIDERATION: 

5. COPPER STATUE OP "GASSY JACK"" 

Located in the Gas town Area, At the 
Corner of Alexander and Powell Streets 

Th« Supervisor of Prop>erty and Insurance reports as follows 

"Early in 1970, Town Group Ltd., commissioned a large copper 
statue of "Gassy Jack" and wished to donate it to the City, 
provided that it was placed in the Gastown area, preferably 
on the corner of Alexander and Powell Streets. 

On February, 1970, the statue was placed on this site with- 
out prior approval, and a report by the City Engineer on this 
action was dealt with by City Cotuicil on February 24, 1970. 
At that time it was agreed to allow the statue to remain on 
a temfx>rary basis, subject to an agreement to the satisfac- 
tion of the Director of Legal Services. 

A formal agreement was duly drawn and executed, covered by 
a bond protecting the City from any action which might arise 
due to the encroachment on City proF>erty. 

The Town Group agreement called for the Group to repair and 
maintain the statue and pay a nominal rent of $1.00 per annum. 
This agreement was subject to termination at any time if 
deemed necessary. 

Charterhouse Properties Ltd. (the operating company of Town 
Group Ltd.) wish to be relieved of the annual payment of $1.00 
and have re-submitted their offer to donate the Statue of 
"Gassy Jack" to the City, but state the Company will continue 
to maintain it. The Engineering Department have indicated that 
they are not opposed to this suggestion* ^ 

Ihe City Manager submits the foregoing report of the Supervisor of 
property and Insurance to Council for CONSIDERATION. 

RECOMMBWDATIONt 

6. RENTAL REVIEW - 

Lots 19 & 20, Block 58, D.L. . 
Situated N/E Corner of Robson & Camble Streets 

Ihe Saperrlsor of Property and Insuraaoe reports as follows t- 

"Lots 19 & 20, Block 58, D.L. 5Ul situated N/E corner of Hobson and Cambie 
streets were acquired in 1956 and reserved for future hi^way widening 
requirements. It is presently leased to Honda Northwest Motor Corpora- 
tion Ltd. for a ten year period oonmencinfif July 1st, 1969 and subject 
to a five year rental review as of July 1st, 1971;. 


Cont'd 
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Clause No. 6 (Cont'd) 

Sa« to dUmstlo iAor^ases In property valuationa in the past two or three 
years, negotiations on rental reviews are becoming more difficult and 
in some cases, modifications may be required with regaxd to the review 
periods. In this particular instance, the lessee has now confirmed a 
negotiated rental increase from |l60.00 per month plus all taxes to 
lUOO.OO per month plus all taxes as of July 1st, 197U; also an amend- 
ment to the lease to provide for a two year rental review clause. The 
Supervisor of Property and Insurance is of the opinion that under the 
olroumstanoes, this arrangement will be beneficial to both parties. 

HBCOMMENDED 

That the rental for the period July 1st, 197U to June 30th, 1976 be set 
at lUOO.OO per month plus taxes and that the lease be amended to include 
rental reviews on July lat, 1976 and also July 1st, I978." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Property and Insurance be approved. 
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SOCIAL SERVICE AND HEALTH MATTERS 


CONSIDERATION 


1. 


Smoking in Public Places 


The Medical Health Officer reports as follows: 


"In the summer of 1973, the Vancouver City Health Department Summer 
Students were able to work on two projects. 

i) A Survey of Legislation Regarding Smoking in Public Places. 
(This project required further work and was completed in 1974.) 

ii) A Scientific Study of Indoor Atmospheric Pollution From Cigarette 
Smoke (Determination of Benzo (A) Pyrene and Carbon Monoxide Concen- 
trations in the Air of Indoor Areas with Tobacco Smoke - An Investi- 
gation of the Potential Hazard of Tobacco Smoke Air Pollution to 
Health). 

This report showed considerable hydrocarbon pollution to which 
non-smokers would be exposed. 

In the Summer Student Programme of 1974, further work was done: 

a) 'Attitudes to the Necessity of Providing Separate Areas for 
Tobacco Smokers in Certain Public Places". 

This was an opinion and policy survey concerning smoking in hospitals 
and eating establishments. 

b) Annotated Literature Survey of Scientific Reports which are 
pertinent to smoke exposure of non-smokers. (Abstracts were prepared 
of the best articles.) 

These four reports are available in kit form in the City Clerks Office. 

The Health Department has received many enquiries from the public 
regarding legislation and urging through us, a more stringent policy 
from City Council. There has been a substantial movement by non-smokers 
insisting on their right to a smoke- free environment unrelated to any 
health issue. 

I feel that this matter warrants serious examination and propose for 
Council CONSIDERATION the following course of action: 

A) A committee be appointed by Council to review scientific reports 

and legislation and appraise the feelings and position of non-smokers 
and smokers; 

B) The committee to receive briefs and delegations by groups and 
individuals on measures within the power of the City Council to 
set policy. 

The committee could be assisted by the Health Department in the review 
of scientific reports, by the Law Department in consideration of 
Council authority and by the Fire Department prior to any recommendation 
to Council . 


It is further suggested that the committee be comprised solely of 
smokers in order that any final recommendation be supported by other 
smokers. This is suggested in recognition of the highly emotional 
position taken by many smokers and non-smokers alike. 


m COUNCIL ACTION SEE PAGE(S) 
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BUILDING AND PLANNING MATTERS 

RECOMMENDATION 

1. Rezoning Application - 

South Side of Cordova between Gore and Dunlevy 
Applicant: Greater Vancouver Regional Pflgtrict 

The Director of Planning reports as follows: 


"An application has been received from the Greater Vancouver 
Regional District requesting an amendment to the Zoning and 
Development By-law whereby Lots 10-14, AMD Block 56, D,L.196, be 
rezoned from M-2 Heavy Industrial District to a CD-I 
Comprehensive Development District for the purpose of: 
Development of the Downtown East Side Residential Facility 
to accommodate approximately 70 men. The housing will be 
financed by the Federal and Provincial Government under 
Section 40 of the National Housing Act. 


SITE DESCRIPTION 

The subject site is 1 40 '5" x 122' for a site area of 
approximately 17,000 square feet and is presently vacant. 
The site along with all the area to the north of it is 
zoned M-2 industrial and the area is developed commercially 
along Powell Street to the north and along Hastings Street 
to the south. Along Cordova, on the same block as the 
site there are approximately 10 houses, the majority of 
which are well maintained. On the north side of Cordova 
across from the proposed development there is a religiously 
based development consisting of the church, rectory, day 
care centre and community health society. Other uses on 
the block include a parking lot, print manufacturing, gas 
station and church. Oppenheimer Park is located on the 
N.E. corner of Cordova and Dunlevy. Oppenheimer Lodge is 
a block east on Cordova Street. 


HISTORY 


On August 15, 1972, Council resolved that the City of 
Vancouver, in consultation with the Province of British 
Columbia and Central Mortgage and Housing Corporation 
develop an approximately 75 place supervised residential 
facility in the downtown area. 


The Steering Committee set up by Council action of 
August 15, 1972 to coordinate planning of this facility 
reported that the most appropriate location would be 
close to the Intersection of Main and Hastings. The 
report of the Steering Committee, which included 
recommendations that the accommodation be for single men 
only, not to exceed 75 units and the building to be 
no higher than 4 storeys, was approved by Council on 
July 17, 1973 and submitted to the senior governments 
as the City's formal request for this project. 

Council on September II, 1973, adopted a recommendation 
of the Standing Committee of Council on Housing of 
August 30, 1973, that the Regional District undertake 
any necessary applications for zoning, subdivision and 
related matters as required. 


cont ' d . . . , 
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Clause No.l (continued) 


PROPOSED DEVELOPMENT 

The architect's drawings submitted with and forming part of 
this application indicate a three storey building with 70 
sleeping units. There are sleeping units on all three 
floors with the dining room and kitchen located on the 
second floor. There are two "wings" to the building which 
extend to the lot lines on both sides. One wing of the 
building follows the western boundary from the front to the 
rear lot line and the other wing curves across the site to 
meet the eastern boundary. Together they shelter two sunken 
courtyards. The drawings indicate the structure is partially 
below the street grade, approximately one foot below at the 
north west corner and approximately one foot below at the 
south east corner. The entrance from Cordova is at the 
second level. 


There are six offices provided for social workers, medical 
staff and administration. The applicant's plans indicate 
that they will occupy 650 square feet of the total floor 
area of 22,284 square feet. It is stated that the site 
coverage is 48. 6^. 

Three parking spaces parallel to the lane plus one loading 
bay have been provided. Access to both is via the lane. 

The stated F.S.R. is 1.299. This compares favourably with 
Oppenheimer Lodge which was approved by Counci I in November 
1971 with a F.S.R. of 2.0 and 147 units in 4 storeys. 


ANALYS I S 

The site is within walking distance of Oppenheimer Lodge and 
the proposed project could possibly share recreational 
facilities accessible to that building. It should be noted 
that the proposal conforms to the outline devised by the 
Steering Committee in their report of July 13, 1973, referred 
to above, with respect to the form and content of the 
building, that is: single men only, not to exceed 4 storeys, 
approximately 75 units and some communal facilities. 


The minutes of the Urban Design Panel of January 7, 1974, 
Indicated that "the majority of the Panel were impressed with 
this design concept and liked the apparent shortness of the 
double loaded corridors and the location of the entrance at 
the second floor level. Some concern was expressed about 
adequate daylight access into some of the lower level 
accommodation and the proximity of these rooms to the 
slope that would make detailed landscaping and proper main- 
tenance necessary." 


The design had been revised, however, since the original 
viewing by the Design Panel to that described in this 
report; In response to the comments made by the Design 
Panel, the architect elevated the entire building so that 
it was not depressed into the ground as much as before. 


cont'd . . . . 
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Clause No.l (continued) 
RECOMMENDATION 

It is RECOMMENDED THAT the application to rezone the subject 
lands from M-2 to CD-I be approved with the CD-I By-law 
restricting the development as follows: 

A. the use to be a hostel and customarily ancillary uses 
including some office space for administration, social 
workers and medical staff; 

B. the F.S.R. not to exceed 1.35; 

C. the height not to exceed 3 storeys. 

And also subject to the following: 

a) the detailed scheme of development to be first approved 
by the Technical Planning Board after advice from the 
Urban Design Panel and consultation with the City Planning 
Commission, the Technical Planning Board having particular 
regard to overall design, treatment of open spaces, land- 
scaping, adequate provision for suitable service areas 
including ambulance. 

b) All parking, loading and service areas to have acceptable 
ingress/egress with no vehicular ingress/egress from 
Cordova Street. 


Should the above conditions not be complied with by the owners 
in order to permit enactment by Council of the amending By-law 

within 180 days from this (Public Hearing) date, this approval 

sha I I exp i re.. 

The Technical Planning Board on August 9, 1974, recommended 
that the application be approved in accordance with the above 
conditions. 

On August 14, 1974, the Vancouver City Planning Commission 
endorsed the recommendation of the Technical Planning Board. 

It is RECOMMENDED that the reports of the Technical Planning 
Board and the Vancouver City Planning Commission be received 
and the application be referred to a public hearing. " 

2. Re zoning Application - 

Applicant; Jones. Haave & Delgattv Architects 

The Director of Planning reports as follows: 

"An application has been received from Jones, Haave & Delgatty, 
Architects, I64S West 7th Avenue, Vancouver, B, C, requesting 
an amendment to the Zoning and Development By-law whereby the 
site bounded by Arbutus, Nanton and Yew Streets, being Lot 1, 
Block 92, D.L. 526, be rezoned from RS-1 One Family Dwelling 
District to CD-I Comprehensive Development District. The 
letter attached to the application states, in part, that the 
purpose is 'to develop a Condominium Townhouse project on this 
site. ' 


cont'd ... 
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Clause No. 2 (continued) 


HISTORY 

In August 1971, an application was received on behalf of the Trinity 
Foundation to amend the Zoning and Development By-law to rezone the 
described property from RS-1 One Family Dwelling District to CD-I 
Comprehensive Development District "to construct a Personal Care 
Home which will have a floor space ratio of .75 to 1." In October, 
1973, however, after some discussion with the Planning Department, 
the Trinity Foundation decided not to proceed with the application. 

On October 16, 1973, the Architects N. Jones and V. Delgatty met 
with Alderman Volrich and the Zoning Planner to obtain an 
opinion as to the feasibility of rezoning the parcel from RS-1 to 
CD-I to develop the site with townhouses and a one-storey commercial 
building. After discussion in the Planning Department, it was con- 
firmed in a letter to Alderman Volrich, dated November 6, 1973, that 
"the department would support the rezoning to CD-I Comprehensive 
Development District with the uses restricted to townhouses or 
garden apartments, the floor space ratio not to exceed .50 gross 
(but excluding underground parking) , no commercial activity, height 
not to exceed two storeys and subject to a suitable designed scheme 
of development being acceptable to the Director of Planning after 
advice from the Urban Design Panel." 

On April 10, 1974, Jones, Haave and Delgatty, Architects, submitted 
an application plus preliminary drawings for rezoning the site from 
RS-1 to CD-I, taking into consideration some of the recommendations 
and comments of the department . 

SITE DESCRIPTION 

The site consists of 2.42 acres, the dimensions being 270' x 393'. 
The site is bounded on the east by Arbutus Street, on the north by 
Nanton Avenue, on the west by Yew Street and to the south by 
Normandy Private Hospital. 

It should be noted that the original subdivision of the subject 
site indicated 14 single family lots. 

The N.E. corner of Arbutus and Nanton is zoned CD-I Comprehensive 

Development District and developed with the Arbutus Club which 

houses a variety of recreational facilities. On the east side of 

Arbutus, the lands facing onto Arbutus are zoned RS-1 and developed 

with 11 single family dwellings. Located a short distance away on 

the S.E. corner of Valley Drive and Arbutus is an apartment development. 

Arbutus Gardens, constructed on 11.93 acres with an overall f.s.r. 

of 0.68. South of the site is Normandy Private Hospital, being a one anc 

two storey development with a f.s.r. of 0.40. The lands south of 

the hospital are developed with a gasoline service station, a group 

of small stores and three garden type apartment buildings. The 

apartments are constructed on 3.89 acres at a f.s.r. of approximately 

0.55 excluding basement. West of the site is a school and its large 

playing field. 

To the north and west of the site is a 31 acre development by 
Marathon Realty which is in various stages of completion . A one 
storey personal care home is now on a 5 acre site in the S.W. corner 
and is not allowed to exceed a f.s.r. of 0.45. Arbutus Village 
consists of townhouses and apartments and is constructed on an area 
of 12.96 acres at a f.s.r. of 0.72. In addition, a shopping centre/ 
medical offices complex is now being constructed on 7 acres at a 
f.s.r. of 0.43. A park and another residential area have yet to 
be developed. The total development is subject to a f.s.r. not to 
exceed 0.67. 


cont'd .. 
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Adjourned Council, July 9, 1970 

ENQUIRIES AND OTHER MATTERS (Cont'd.) 


Alderman Phillips - 
Jericho Hostel 
for Transients 


referred to a statement in the press 
by a Canadian Youth Hostel representative 
that there were considerable delays in 
commencing the hostel operation at Jericho, 
due to so much City 'red tape'. Commissioner 
Sutton Brown reported on the details of the 
discussions with the Canadian Youth Hostel 
representative, and that it is expected the 
development permit involved will be cleared 
at the next meeting of the Technical 
Planning Board. 


Alderman Phillips - enquired if the lights at the Capilano 

Lights: Swangard Stadium Stadium could be transferred for use at 

Swangard Stadium. Commissioner Ryan 
reported explaining why this would not 
be considered practical. 


Alderman Bird - enquired with respect to reports from the 

Sites for Public Housing Planning Department on sites for public 

housing, particularly senior citizens' 
housing in the western part of the City. 
Commissioner Sutton Brown advised there 
is a resolution of Council, instructing 
the Planning Department to continue 
investigating the matter of suitable 
sites for public housing projects. 
However, there does not appear to be any 
suitable sites available, apart from the 
South East Sector. 


Alderman Bird - referred to a new system for road marking 

New System: Road Marking and enquired of the City Engineer's 

opinion in this regard. 

Commissioner Ryan advised that it is his 
understanding the City Engineer has a 
new machine on order which does involve 
a new system o^ operation. 


NOTICE OF MOTION 

Left Turns: Signalized Intersections 

Alderman Wilson submitted the following Notice of Motion which 
was recognized by the Chair: 

"THAT the City Traffic By-law be amended to restrict left 
turns at all signalized intersections , except those 
intersections provided with left turn signals or left 
turn bays . " 

(Notice) 
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Clause No. 2 (continued) 


PROPOSED DEVELOPMENT 

The Architect's drawings submitted with the application indicate 
that the proposed project consists of 37 townhouse units of two 
storeys in height plus cellar. The units are situated on the perim- 
eter of the site surrounding the central recreation area which include 
a pool, recreation room and open space. The recreation room has an 
approximate area of 960 sq.ft. the dimensions being approximately 
40' X 24'. The applicant's plans indicate that the total proposed 
building area is 78,132 square feet. The plans and attached data 
submitted indicate that this is composed of: 

29 units of townhouse plan A at 1,975 square feet each for a total 
of 57,304 square feet, 8 units of townhouse plan B at 2,297 square 
feet each for a total of 18,376 square feet and a building area of 
2,452 square feet for the recreation, service areas and cabana. The 
overall f.s.r. including cellar is indicated at 0.73 excluding 
underground parking. The site coverage is stated as approximately 
28%. 

Parking is all underground. Spaces are provided for 85 cars including 
11 guest parking spaces. This gives an average of 2.3 spaces per unit 
Access to the underground parking garage is from Yew Street only. 

ANALYSIS 

As mentioned, the letter of November 6, 1973, stated that the depart- 
ment would support a CD-I development restricted to townhouses or 
garden apartments, the f.s.r. not to exceed 0.5 gross (excluding 
underground parking) , no coirunercial activity, the height not to 
exceed two storeys and subject to a suitably designed scheme. 

The minutes of the Urban Design Panel of July 22, 1974, stated that: 
"although the Panel is favourably impressed with the quality of 
design in terms of unit layout, exterior finish and appearance, it 
questions the "tight" appearance of the development and suggests 
that a number of units be deleted in order to "loosen up" the site 
development plan by breaking it up into smaller clusters of units. 
The Panel also suggests that there could be more variety in building 
form by creating a number of three storey units, thereby relieving 
the 'homogeneous ' aspect of the development." 

With respect to surrounding developments, it is considered desirable 
to reduce the density from that shown on the submitted plan to a 
gross f.s.r. of 0.60, (excluding undergound parking). 

Some concern has been expressed as to the usage of the underground 
level, other than parking space, of the townhouses which has been 
shown as a cellar on the submitted diagram. Living quarters of any 
kind are not permitted in a cellar. 

The Technical Planning Board at its meeting on August 9, 1974, 
recommended that the application to rezone the subject lands from 
RS-1 One Family Dwelling District to CD-I Comprehensive Development 
District be approved with the CD-I Bylaw restricting the development 
as follows: 

A. Uses - townhouses with customary ancillary uses including off 

street parking. 

B. F.S.R. -not to exceed 0.60; to be measured in the saume way as 

RM-1 regulations. 

C. Height-not to exceed two storeys plus cellar. 


cont'd . . . 
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Clause No. 2 (continued) 


And also subject to the following: 

a) The detailed scheme of development to be first approved by the 
Technical Planning Board after advice from the Urban Design 
Panel and consultation with the City Planning Commission, the 
Technical Planning Board having particular regard to overall 
design, treatment of open spaces, landscaping, vehicular ingress 
and egress, garbage disposal and all off street parking to be 
underground . 

Should the above conditions not be complied with by the owners 
in order to permit enactiiient by Council of the araending By-law 
within 180 days from this (Public Hearing) date, this approval 
shall expire. 

On August 14, 1974, the Vancouver C*ity Planning Commission endorsed 
the recommendations of the Technical Planning Board except for 
Section B which was amended to: F.S.R. not to exceed 0.73. 

It is RECOriMENDED that the reports of the Technical Planning Board 
and the Vancouver City Planning Commission be received and the 
application be referred to a Public Hearing." 


3. Rezoning Application - 

940 King Edward Avenue, King Edward Mall 
Block bounded by Oak Street, King Edward 
Avenue, Laurel Street and 2oth Avenue 


The Director of Planning reports as follows i 

"An application has been received from Mrs. Greta Spencer 
of 1008 No. 2 Road, Richmond, B. C, requesting an amendment 
to the Zoning and Development By-law whereby the existing 

(CD-I) Comprehensive Development District is amended to 
permit a reducing salon. 

The applicant had sold the salon to Dempsey Sands Enterprises 
Limited DBA/Figurmagic in October, 1973 and has agreed, in a 
letter dated December 19, 1973 to "assign the rights to 
proceed to Dempsey Sands and John LeLiever to carry on the 
processing of the application." Mr. John LeLiever is the 
General Manager for Dempsey Sands Enterprises Limited. 

City Council, after Public Hearing, on September 9th, 1969, 
passed By-law No. 4446, to permit the following uses: retail 
stores, office buildings, gasoline filling station and 
customary ancillary uses in the (CD-I) Comprehensive 
Development District bounded by Oak Street, King Edward 
Avenue, Laurel Street and 26th Avenue. 

On July 12th, 1973, Development Permit Application No. 63630 
was filed for a "reducing salon" at the said site. This 
development permit application was refused by the Technical 
Planning Board on July 27, 1973, because the proposed use 
was considered contrary to those permitted by By-law No. 
4446. As a result of this decision, Figurmagic was given 
notice on August 24, 1973, to discontinue the use of the 
reducing salon within 30 days. Enforcement of this matter 
has been held pending the outcome of the current application 
which was submitted September 26th, 1973. 

The development on the subject property. is 53,787 square feet 
with various uses as noted above. It is considered that the 
establishment of a reducing salon having a floor area of 
2100 square feet will not materially alter the parking demand 
on this site. The Figurmagic reducing salon is currently 
occni^jEirjg the premises at 940 West King Edward. 


cont'd 


Department Report, October 4, 1974 
Clause No. 3 (continued) 


(BUILDING - 7) 


The Technical Planning Board, at its meeting on February 22nd, 
1974 recommended that the application to amend the text of 
By-law No. 4446 by adding the use of "reducing salon" be 
approved. On May 8, 1974, the Vancouver City Planning 
Commission endorsed the recommendation of the Techncial 
Planning Board. 

IT IS RECOMMENDED that the reports of the Technical 
Planning Board and the Vancouver City Planning Commission 
be received and the application be referred to a Public 
Hearing . 


4. Re zoning Application - 

2S95 East 41st Avenue, Vancouver 
Applicant: Mr. and Mrs. Horst Fischer 

The Director of Planning reports as follows: 

"An application has been received from Mr. and Mrs. Horst 
Fischer, 2^95 East 41st Avenue, Vancouver, requesting an 
amendment to the Zoning and Development By-law whereby 
Lot 1 of Parcel "A" of the S.E. Portion of Block 7, D.L.50, 
Group 1, N.W.D. be rezoned from RS-1, One Family Dwelling 
District, to RT-1, Two Family Dwelling District for the 
purpose of: 

'adding a dwelling to the existing dwelling to create a new permanent 
home for ourselves. The present dwelling would then be rented to a 
family, preferably with children. We had wished to buy a lot and 
build a new house designed for our needs and way of life, but the 
cost of property is prohibitive and the only manner of achieving 
our aim is to be permitted the ability of developing a semi-detached 
dwelling. 

We are aware of the City's policy regarding "spot" zoning, no doubt 
partly because of precedent setting, but we wish to draw attention 
to our singular location on a main artery and bordering a park, and 
feel that an approval of our request will not trigger a volley of 
similar applications. The attached area map is to emphasize the fact 
of the fringe location of our property and its proximity to non- 
resfdential areas. 

We wish to stress that our aim is to build a dwelling more suitable to 
our requirements but by doing so we will be offering a dwelling for 
reasonable rental when such are at a premium in the City. Further please 
be advised that we have no intention now or in the future of applying 
for subdivision under any strata authority. 

We do not feel that our proposition will create a density problem and. 
are of the opinion that density increases in similar areas are inevitable. 

Description of Site 

The site is located at the N.W. corner of East 41st Avenue and Killarney 
St. The frontage onto Killarney is 63.33' and the length of the lot is 
130' and has a total site area of 8,511 square feet. The majority of 
lots in the surrounding area have a frontage of 33' to 40' with an ap- 
proximate depth of 130'. In exception to this are the lots directly to 
the east of the said site, also on the north side of East 41st Avenue. 
Here there are 10 lots with approximate dimensions of 53' x 110' for a 
site area of 5,830 square feet. There are also two unusually large lots 
nearby whose areas are slightly over 8,000 square feet. 

Proposed Development 

The architect's drawings submitted and forming part of this application 
indicate a one-storey plus basement with a two-car garage to be added to 
the existing dwelling. The drawing also indicates a one-car addition to 
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the carport. The applicant's plans indicate that the floor area of the 
existing dwelling is 1,700 square feet and that the proposed addition 
would have an area of 1,880 square feet. The stated F. S. R. calculated, 
including both basements, is 0.45. This compared favourably with the 
existing RS-1 zone where the F. S. R. must not exceed 0.45. 

Analysis 

The Department normally does not support isolated rezoning of a lot. 
However, this is felt to be somewhat of an unusual situation in that the 
site has a total area of 8,511 square feet. It has been noted from a 
technical point of view that subdivision of the lot into two single- 
family lots is not possible because the width of 63.33 feet is not 
large enough to be divided into two single-family lots with a minimum 
width of 33 feet. Zoning the lot to RT-1 Two-Family Dwelling District 
makes it possible to add to the existing house which was constructed 
in 1946 and is substantial. In the RT-1 Two-Family Dwelling District, 
the height of a building shall not exceed 20 feet nor one storey, 
which is less than the restrictions of the RS-1 One Family Dwelling 
District where the height of a building shall not exceed 35 feet nor 
1\ storeys. 

The Director of Planning is presently discussing with the Director 
of Legal Services an amendment to the Subdivision Control By-law for 
consideration of Council where in certain instances a lot can be 
created that is less than the present minimum width of 33 feet and 
minimum area of 3600 square feet, subject of the design of the building 
being acceptable to the Director of Planning. 

The Technical Planning Board, on August 9, 1974, recommended that the 
application be approved. 

On August 14, 1974, the Vancouver City Planning Commission endorsed the 
recommendation of the Technical Planning Board. 

It is RECOMMENDED that the recommendations of the Technical Planning Board 
and the Vancouver City Planning Commission be received and the application 
be referred for the consideration of Council at a public hearing. " 


5. Proposed Local Area Activity Centre - 
170 5 Nelson Street 

The City Building Inspector reports as follows: 

"I have received a request from the Neighbourhood Services Association 
of Greater Vancouver to use the above existing wood frame house for 
Social Workers to operate a counselling service to small groups of 
citizens. 

The building is an old one- family dwelling, 2-^ storeys plus base- 
ment, and is non-conforming with respect to the proposed use under 
the Vancouver Building By-law. 

However, since the location of the building and the accommodation 
provided are very suitable to Gordon House Neighbourhood Services, 
the applicant is prepared to renovate the interior and exterior of 
the building to provide adequate exit facilities and fire protec- 
tion, including sealing off the existing attic floor. The assessed 
value of the existing house is $1,140.00 and the cost of the proposed 
work is estimated to be $6,838.00. 

Under Section 1.4»9 of the Building By-law, the City Building Inspector 
may permit alterations to a non-conforming building up to 100^ of the 
assessed value. The By-law does provide, however, for Council to 
approve alterations and repairs in excess of this value if considered 
desirable. 

I am therefore prepared to RECOMMEIND approval of this proposal, sub- 
ject to the applicant obtaining a Development Permit to cover the 
change in use of the b\iilding." 
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6. Rezoning Application 

Applicant: The Director of Planning 

The Director of Planning reports as follows: 

"An application has been made by the Director of Planning 
requesting an amendment to the Zoning and Development By-law 
for the purpose of: Amending Clause 2 of Schedule "C" - 
Streets Requiring Landscaped Setbacks - fey deleting the words 
"Renfrew Street" and subsituting in lieu there of, the words 
"Slocan Street".. 

On March 8, 1974, Beedie Construction applied for a development 
permit (#65976) to construct an addition to the existing tire 
retreading plant on the site at the above location. The 
drawings submitted with the application indicated that the 
proposed development would only maintain a 10' setback along 
East Broadway. According to Schedule 'C of Section 2 of 
the Zoning and Development By-law, this site is not listed as 
an area for which landscape setbacks are prescribed. Since 
the application met the present Zoning and Development By-law 
requirements, a development permit was issued on June 13, 1974, 
upon the damand of the solicitor for Cplawdbaat gjjMt Iiincktoct , In 
a l4>ttAr dAted Juno 13, 1974 , the EOKfear PI unir adhriuBM^ the^ 
lawyer that it had always been the City's intent to maintain 
a 40' setback on this site and that he had on that same day filed 
an application on behalf of the Director of Planning to amend 
Schedule C of the Zoning and Development By-law to establish a 
40 ft. landscaped setback requirement at this location. When 
Mr. Beedie of Beedie Construction Company Ltd. became aware of 
this situation, he amended the form of development and obtained 
a revised fievelopment Permit maintaining a 40' landscaped strip 
along Broadway. 

Records of past meeting indicate that there is evidence to 
substantiate this claim. 

In a letter dated September 11, 1957, the Chairman of the 

Technical Planning Board reported to the Board of Administration 

that at its meeting on July 25, 1957, it recommended approval 

of the application to amend the Zoning and Development By-law 

to change Schedule 'C, Clause 2, by deleting the first word 

in the third line 'Renfrew' and inserting the word 'Slocan' for 

the purpose of establishing a 40' setback along the south side 

of Broadway from Slocan Street East to Boundary Road in M-1 & M-2 zones 

It was an oversight that it was not dealt with at that time. 

The City's intent to retain a 40' setback on this property is 
also documented in the report of the Development Permit Sub- 
Committee of March 25, 1959, in which they recommended approval 
of the tire retreading building subject to a number of conditions, 
one of which being: 'The 40' landscaped setback to be developed 
in accordance with the regulations of the Zoning & Development 
By-law' . 

The Technical Planning Board at its meeting on August 9, 1974, 
reconmended that the application as submitted by the Director 
of Planning, to amend Schedule "C" of the Zoning and Development 
By-law, be approved. 

On August 14, 1974, The Vancouver City Planning Commission 
endorsed the recommendation of the Technical Planning Board. 

It is RECOMMENDED that the reports of the Technical Planning 
Board and the Vancouver City Planning Commission be received 
and the application be referred to a Public Hearing." 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL ON 
FINANCE AND ADMINISTRATION 


September 26, 1974 


A meeting of the Standing Committee of Council on 
Finance and Administration was held in the #3 Committee 
Room, Fourth Floor, City Hall on Thursday, September 26, 1974 
at 1:30 p.m. 

PRESENT : Alderman Bowers , Chairman 

Aldermen Harcourt, Linnell, and Volrich 


COMMITTEE 

CLERK: Marilyn Clark 


RECOMMENDATION 

1. Community Music School, Vanier Park 

Vancouver City Council on August 2, 1974 received a 
communication from the Mayor in regard to the Community Music 
School and the City owned building 14, in Vanier Park. That 
memo noted that the Music School had succeeded in obtaining 
$333,333.00 from the Provincial Government and further that 
their private fund raising had, to that point, come up with 
$125,000.00 and their hope was to have raised $500,00.00 
through private fund raising by November 15, 1974. The Mayor 
recommended that the City approve $333,333.00 toward the re- 
furbishing of Building 14. 

After considering the Mayor's memo on August 27, 1974, 
as well as letters from the National Professional Music Teachers 
Association and the B.C. Registered Music Teachers Association, 
and after noting a report of the Director of Planning contained 
in Department report. Building & Planning Matters, dated August 
23, 1974 in regard to the Development Permit Applications, Council 
passed the following motion: 

"THAT the whole matter of the Community Music School project, 
including the Development Permit Application referred to in Clause 4, 
Department Report, Building and Planning Matters, dated August 23, 
1974, be referred to the Finance Committee. to consider: ' 

(a) funding proposals; 

(b) a review through the Board of Administration 

(and the Board with the appropriate City Officials) 
to ascertain the appropriateness of design of the 
project and in terms of cost, use, in part, for 
.museum storage, in what way the project can be 
considered a continuing City asset with City 
financial participation; 

^ (c) general policy involved . 

FURTHER THAT 

(a) the architects be requested to discuss with the 
Urban Design Panel, the objections of the Panel 
to the proposed landscaping; 

(b) the Organizations asking to appear be heard by 
the Committee and subsequently by the Council, 
if the Organizations so request. 

» ■ • - CARRIED UNANIMOUSLY" 
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Your Committee, this day, considered the whole question of 
public policy in regard to the use of City money to aid the 
Community Music School; whether or not Building 14 is a logical 
home for this school; the cost of conversion as compared to a 
whole new facility, and the space requirements of the Museum for 
storage . 

The Committee also had for its consideration a report of the 
City Manager which included a cost analysis of the present pro- 
posal . 

Mr. Alf Carlson of the National Professional Music Teachers' 
Association presented a brief opposing the use of public money 
to support the Community Music School. He emphasized that his 
association was not opposed to the school itself but felt that 
it should be financially self-sufficient. 

Mr. Morris Dean of the B.C. Music Teachers' Association raised 
many of the same points that Mr. Carlson had previously raised and 
asked whether or not the Community Music School is supplying services 
for which there is a need. 

Mrs. William Armstrong, President of the Community Music 
School, presented a brief on behalf of the Advisory Committee of 
the music school. She stated that one of the many advantages 
of the school was that students' programs could be coordinated. 
Sometimes in one visit, students can arrange to have their 
group lesson, their private theory lesson and then a junior 
symphony practise without travelling to three different locations 
in order to do so. At present the school has enrolled approximately 
1,000 students with a waiting list of 250. Mrs. Armstrong pointed 
out that the new facility would allow the school to take in those 
on the waiting list but it would then be up to its maximum capicity. 

The Community Music School of Greater Vancouver has already 
aided in establishing similar schools in various other locations 
throughout B.C. and the representatives from the school indicated 
they now are making facilities available wherever possible to 
other music groups. 

The question was posed as to whether or not it would be 
feasible for the school to operate through various community 
centres. Representatives from the school emphasized that a 
permanent home for a central organization must come first before 
branching out. 

In regard to the timing of the project, the school is hopeful 
that if the funding can be arranged the ground could be broken 
before the end of 1974 with the school moving in by September 1975. 

Mr. Lefeaux representing the Park Board indicated that that 
Board's preference is for the removal of Building 14 and that they 
are willing to provide a site for a new specially designed building. 
Should the building refurbishing proceed, it was agreed that the 
Park Board must be involved in the design of the landscaping. 

The objections of the Urban Design Panel were also noted. 
One of the questions raised by the panel was whether or not 
Vanier Park was to become a centre of cultural activities. The 
feeling of the Committee was that Vanier Park was already a centre 
of cultural activities. 


Cont'd 
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Mr. J. D. Herbert, Museums Director, indicated the present 
requirement for storage is 10,000 square feet. At the moment, 
the Museums use approximately 50% of the ground floor of Building 
14 for storage. Although the Community Music School has assumed 
a contribution from the Museums in the neighborhood of $200,000.00 
the Museums have apparently not anticipated a contribution at all 
that large. 

The Assistant Director, Construction & Maintenance, in 
speaking to the report of the City Manager described the re- 
furbishment of Building 14 as the most economic solution to 
the Community Music School's dilemma. There is a definite 
saving involved in renovating the building rather than construct- 
ing a whole new facility. 

After considerable discussion, the Committee RECOMMENDS: 


A. THAT Council's intention of retaining Building 14, Vanier 
Park, be reaffirmed; 

B. THAT the City approve an amount of $333,333.00 toward the 
refurbishing of Building 14, such sum to be allocated or applied 
toward the cost of the project in such a manner and towards 
such parts of the pr6ject as the City should decide, and 

that funds be provided in the 1975 Supplementary Capital 
Budget; such approval to be subject to the Community Music 
School having firm commitments of all additional capital 
funds necessary for the full completion of the project by 
January 31, 1975, with no further City funds being requested 
directly or indirectly, (including for the provision of storage 
for the museum association) ; 

C. THAT the project costs be checked out by an independent quantity 
surveyor, to be hired by the City, as soon as working drawings 
are available; 

D. THAT such approval be subject further to the Community Music 
School providing Council with a proposed program of activities 
and services which will benefit and serve the interests of the 
whole music community in Vancouver; 

E. THAT the Community Music School work with the Park Board and 
the Urban Design Panel so that a cooperative landscaping design, 
suitable to all, can be arrived at, and having arrived at an 
acceptable solution for landscaping, including parking and 
irrigation, report back to Council by December 31, 1974 with 
such design; 

F. THAT City Officials be instructed to issue a Development Permit 
on the basis of the design plot plans submitted and on the 
basis of a commitment for a cooperative planning of the land- 
scape 


0.^ COUNCIL ACTION SEE mi{l\^/Q 


REPORT TO COUNCIL 


FROM ALDERMAN RANKIN, CHAIRMAN, AND ALDERMAN MARZARI , MEMBER 
STANDING COMMITTEE OF COUNCIL ON SOCIAL 
SERVICES 


A meeting of the Standing Committee of Council on Social Services was 
called in No. 1 Committee Room, Third Floor, City Hall, on Thursday 
September 26, 1974, at 1:30 p.m. 


PRESENT ; Alderman Rankin, Chairman 

Alderman Marzari 

ABSENT : Alderman Gibson ,^ . . „ . 

,T J _ XT J ■ -1 (Civic Business) 

Alderman Hardwick 

COMTdlTTEE 

CLERK: H. Dickson 


A quorum not being present the following is submitted by 
Alderman Rankin, Chairman and Alderman Marzari, Member, Standing 
Committee on Social Services, for Council's consideration. 


INFORMATION 


1. West Broadway Drug User Problem 

Merchants of the West Broadway area between Cambie and Alberta 
Streets attended a special meeting at Citv Hall on Auaust 1, 197^, 
and complained of the behaviour of persons attendina the Narcotic 
Addiction Foundation at 307 West Broadway. 

Residents and merchants who attended the August 1st meeting 
also attended today's meeting to hear a verbal report on this matter 
by Alderman H. Rankin. 

Alderman Rankin pointed out that at least four hundred drug 
users per day visit the Narcotic Addiction Foundation for methadone 
treatments. He said that at the August 1st meeting it was agreed 
that police surveillance in the area be increased and that there he 
some tightening on regulations at the Foundation (i.e. no methadone 
treatments for those under the influence of barbiturates or 
amphetamines . ) 

Alderman Rankin stated that a Mr. Stein of the Provincial 
Alcohol and Drug Commission appeared at a recent meetina of the 
Vancouver Resource Board to which members of the four existina 
Community Resourse Boards were invited, and this topic was discussed. 

The Alcohol and Drug Commission is beginning plans to 
ensure that addicts are treated in their own neiahhourhoods an^i are 
not required to travel long distances to the Hest Broadway Centre 
for treatments. Steps are being taken to establish neiahbourhood 
drug treatment clinics which will eventually be under the auspices 
of the Vancouver Resource Board. 

Alderman Rankin noted the Police Department has reported an 
improvement in the West Broadway scene and this improvement should 
continue. 

.Merchants in the area told the Committee they are concerned 
about persons visiting the Narcotic Addiction Foundation and usina 
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the back door which leads to the rear lane where addicts congregate. 
They asked that this door be permanently locked. 

A spokesman for the Narcotic Addiction Foundation replied that 
because of fire regulations the rear door must not be locked, but 
the Foundation now has a rule that during normal business hours the 
front door only is used. However, from 4:30 p.m. to 7:00 p.m. when 
the Foundation's Pharmacy is opened and office staff has left, the 
rear door is used. 

Qne businessman asked what steps are being taken to prevent 
neighbourhoods where the new centres will be located from becoming 
"slum areas". He also asked whether the City would make some reduction 
in taxes on premises along West Broadway. 

Alderman Rankin replied that any property owner can appeal his 
assessment. 

The Chairman concluded his report hy statina that the situation 
in the area is improving and asked those present to contact the Citv 
if the situation deteriorates. 

RECOMMENDATION 

2. Vancouver Gay Information Service - Grant Request of ■'^/!6,72n 

The Committee had before it for consideration a brief dated 
September 20, 1974 (circulated) from the Vancouver Gay Information 
Service which includes a budget of $26,720 of which 518,000 is for 
wages for three persons for one year. 

The Chairman advised the delegation from Vancouver Gay 
Information Service that the normal procedure is for the Committee 
to refer grant requests to the Social Planning Department for 
assessment and recommendation to the Committee. 

The Committee stated it expects a full and comprehensive report 
including the rationale behind any grant which may be recommended" by 
the Social Planning Department. 

Following discussion it was, 

RECOMMENDED 

THAT the application of Vancouver Gay Information Service for 
a grant of $26,720 be referred to the Social Planning Department for 
assessment and a report back to the Social Services Committee. 

3. Canadian Youth Hostel Association - Proposal for a Second City 
Hostel 


The Committee had before it for consideration a letter dated 
August 28, 1974 (circulated) from Canadian Youth Hostel Association 
in which the Association states it is seeking a hostel of 8t) to 150 
beds and feels th6 former Ilnmigration Building at the notth foot of 
Burrard Street would be suitable. 

Mr. W. Philip Sawkins, executive director. Pacific Reaion of 
C. Y. H. A. , appeared before the Committee and stressed the Association 
is not seeking funds from the Citv. 

He explained there is a proposal under consideration by 
the Federal Government to provide funding for youth hostels hut that 
the City in which hostels are to be located must agree to the location 
of such hostels. 


Cont ' d. 


Adjourned Council, July 9 , 1970 19 


NEW BUSINESS 

Itinerant and Transient 
Youth: Beatty Street Armoury 

Council considered a telegram dated July 8th from the Secretary 
of State on the matter of the use of the Beatty Street Armoury as 
an emergency hostel for itinerant and transient youth this Summer. 
Details are set out in the telegram. 

It was agreed His Worship investigate the details of this 
matter as quickly as possible and ascertain what particular 
assistance the Secretary of State expects from the City of Vancouver. 


The Council adjourned at approximately 3:00 p.m. 


* * 


The foregoing are the Minutes of the Adjourned Council dated July 9, 
1970 , and the reports referred to are those on Page(s) hk^T XVi . . 
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The Association currently operates a 24 0-bed hostel at Jericho. 
The Association rents the City-owned building for $1.00 a year and 
maintains the building. It charges $1.50 a night and is self-sufficient 
with paid and volunteer staff. Mr. Sawkins stated he understands there 
would be no problem, insofar as a building permit is concerned, in 
having the former Immigration Building licensed as a hostel 


Following discussion it was, 
RECOMMENDED 

THAT Council endorse the proposal of Canadian Youth Hostel 
Association to use the former immigration building at the north foot 
of Burrard Street as a hostel and that the Vancouver Heritage Advisorv 
Committee be advised of this proposal and be asked to send a representative 
to Council, if desired, to discuss this matter. 


4. Senior Citizens Bus Tours - Continuation of Funding 


The Committee had before it for consideration a report dated 
September 24, 1974 (circulated) from the City Manager in which the 
Director of Social Planning reports: 

"A project entitled "Senior Citizens Bus Transportation and 
Tours" funded through the Social Planning Department's pnSER Fund 
has been operating since June 22nd, 1974 and will continue until 
September 20th, 1974. The project is a continuation and expansion of 
the Lookout Bus Tours which was set up to serve senior citizens in 
nursing homes, rest homes and public housing who are unable to 
participate in senior citizen recreation programmes currently offered 
because of physical, mental or financial disabilities. The programme 
includes bus tours to such places as Whytecliffe Park, Heritage Village, 
Stanley Park and shopping centres. The Project Co-ordinator has 
worked with the Health Department's Volunteers for Seniors Co-ordinator 
to identify nursing homes wishing to participate and with the Parks 
Board's Programme Organizer for 111, Aged and Handicanped, who has 
been running a similar summer bus tour programme for the handicapned , 
and with the Division of Health Care and Aging (Department of Human 
Resources. ) 

"During the period Julv 8th to August 3nth, 197^1, 5"^ bus tours 
were run. An average of 20 seniors participated in each tour. T'wentv- 
seven nursing homes, rest homes and seniors clubs participated in the 
programme. Those seniors who participated enjoyed the tours and all 
would like to see them continued. For manv of the participants, 
this is their only chance to get out and have a chanae of scenerv. 

"We propose that t"hese tours be continued as part of a 12-month 
project to be attached to the Health Department, Volunteers for 
Seniors programme." 

"It is the opinion of the Director of Social Planning that the 
tntal coflt-i of the project are 50% shareable with the Federal 
Government under CAP ($28,530). The Province will be approached to 
cost share on the remainder so that hopefully the net cost to the City 
will be 25% of the total, or $14,265. It is proposed to reauest cost 
sharing for this programme but it is recommended that approval not 
be contingent on cost sharing." 

"The Comptroller of Accounts advises that if the project is 
approved, . funding for the 1974 portion will be available from Contingency 
Reserve and the 1975 portion of costs will be provided in the 1975 
budget. " 
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During discussion of this item the Committee auestioned whether 
the programme should be under the jurisdiction of the Parks Board. 

Susan Anderson of the Social Plannina Department and Noreen 
Foster of the Volunteers for Seniors Branch of the Health Department, 
replied the programme is better operated as a function of the Health 
Department as the Health Department is working with the same senior 
citizens in other programmes. 

Following discussion it was, 
RECOMMENDED 

(a) the "Stepout" project be approved as outlined by the 
Director of Social Planning; 

(b) a Transportation Organizer and a Transportation Assistant 
be hired from October 15th, 1974 for a 12-month period? 

(c) these two positions be hired on the establishment of the 
Social PlannincT Department and seconded to the Health 
Department's Volunteers for Seniors Proaramme: 

(d) funds in the amount of $57,060 be provided to the Social 
Planning Department. 

(e) an evaluation of the "Stepout" project be undertaken bv 
the Social Planning Department and the Health Department 
before the end of the funding period and submitted to the 
Standing Committee on Social Services. 

5. Urban DesiCfh Centre - Grant Request 


The Committee had before it for consideration a report dated 
September 24, 1974 (circulated) from the City Manager in which the 
Director of Social Planning reports: 

"The Urban Design Centre has, over the past three years, provided 
various free architectural and planning services to numerous 
community, charitable and non profit groups in the Vancouver area. 
They have developed over this time an established and recognized 
credibility throughout the Community. They are working both on 
the City approved Shannon Day Care Centre and on the City Hall 
Day Care plans . 

"Day Care has, over the past two years, become a priority issue 
in Vancouver. The Urban Design Centre has reacted to this need 
by providing free design services for many Day Care Societies. 
As the Social Service Committee is aware, one of the major 
difficulties facing any group attempting to establish a Day Care 
Centre, is a necessity to cope with rigorous physical standards 
required by Provincial and Municipal officials. Much of the Urb-ni 
Design Centre's work has been helping Day Care Societies understand 
and comply with these various requirements. 

"On June 5th, 197A, the Department of Human Resources responded 
to an Urban Design Centre request for the funding of three 
additional staff members, plus administrative expenses, by 
approving one staff salary only. These three staff members were 
to assist Day Care Societies in establishing themselves. Attached 
is a brief from the Urban Design Centre requesting a City grant 
of $18,000.00 to cover the expenses of one additional staff member, 
fringe benefits and office expenses and materials for one year." 
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l^ollowinq discussion it was, 

; RECOWIENDKD 

THAT the following recommendations of the Director of Social 
Planning be approved: 

A) That the Urban Design Centre be given a non-recurring 

grant of $9,120.00 for six months (October 1, 1974 to 
March 31, 1975) 

This grant to cover the followina - 

$ 

One staff member ($1,000.00 per month) 6,000.00 
Fringe benefits (12%) 720.00 
Office expenses and materials 2,400.00 

$9,120. 00 


B) That the City apply for C.A.P. sharing on the followina 
formula - 

$ 

Total Grant 9,120.00 

C.A.P. Shareable 6,720.00 

C.A.P. Recoverable 3,360.00 

Total City Share - $ 5 , 760 . 00 (Net) 


The City share to be provided from continaency reserve. 

C) That Vancouver City Council reauest the Minister of 

Human Resources in his review of Day Care standards, to 
take special reaard to the difficulties faced by nevr 
groups attempting to establish such facilities and of the 
services offered by and demanded of the Urban Desinn' 
Centre. 

Child Care Facilities - City Hall 


The Committee had before it for consideration a report, dated 
September 19, 1974 from the City Manager in which the Director of 
I ermits and Licenses and the Director of Social Planning review 
jirogress towards the establishment of child care facilities for children 
cf City employees. 

Also before the committee was a report dated July 31, 1974 
(circulated) from Urban Design Centre proposing preliminary plans for 
City Hall Day Care. 

In the City Manager's report the Director of Permits and Licenses 
and the Director of Social Planning noted that the total net capital 
cjoSts for two day care units - one for twenty-five children aged three 
tjo five and one for twelve children aged one and a half to three, is 
$99,950 towards which the Province will make two grants of $20,000 each 
lieaving a net capital cost to the City of S59,950. 

The report states the Comptroller of Accounts advises that the 
sum of $40,000 has been set aside in the 1974 Supplementary Capital 
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Budget for the day care facility at City Hall and if Council authorizes 
two day care facilities the additional funds in the amount of 
approximately $19,950 could be provided from Unallocated' 1974 Supplement 
ary Funds. 

Following discussion it was, 

RECOMMENDED that Council: 

A) Establish both a l^s to 3 year age group and a 3 to 5 year 
age group Day Care Centre at a total capital cost to the 
City of $59,950. 

B) Provide additional funding up to $19,950 to establish both 
age group Day Care Centres. These funds to be provided 
from the Unallocated 1974 Supplementary Capital Reserve. 

C) Approve the Model School Site as the location for City 
Hall Day Care and authorize the entering of a lease with 
the School Board for a period of two years minimum. 

D) Enter into an agreement that at such time that the use 

of these facilities is no longer required and in the event 
that there was a disolution of the Society (s) assets that 
the Society would provide the City with a proportionate 
return of its investment. 

7. Possible Use of West End Streets for Portable Dav-Care Units 


The Committee has before it for consideration a report 
dated September 4, 1974 from the Knqineerina Department which noted 
three on-street sites in the West End may he suitable for portable 
Day-Care Care Centres, one of which includes a nart of Lord 
Roberts School Playground at Pendrell and Cardero Streets. 

Also before the Committee was a memo dated September 19, 1974 
from the West End Planning Centre which concurred with the 
Engineering Department report. The three sites which could be used 
are : 

(a) the 1100 block Comox Street: east of the Traffic 
Scheme II cul-de-sac adjacent Thurlow Street, for 
one unit; 

(b) the 1700 block Burnaby Street: north side of 
Alexander Park, for two units; 

(c) the 1600 block Pendrell Street: southeast corner 
of the Lord Roberts School site, for one unit. 

The estimated costs of providing services to the portable 
units which could be located on the three sites for day-care use, 
are $5,000 for one portable unit in the 1100 block Comox; $17,000 
for two units in the 1700 block Burnaby; and S5,000 for one unit 
in the 1600 block Pendrell. 

A representative of the Engineering Department suggested to 
the Committee that if the 1600 block Pendrell is considered the 
School Board should be consulted on the matter of the use of 
Lox'd Roberts School Playground. He added the Engineer ina Department 
does not recommend ' 'thie 1700 block Burnaby Street site, adiacent 
to Alexander Park, as it would disturb the aesthetics of the park 
and cause some traffic problems. The Engineering Department 
spokesman added the department has not investigated whether placement 
of portable buildings on these sites would meet the requirements 
of all City By-laws. 

Following discussion it was, 
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RECOMMENDED 


THAT sites in the 1100 block Comox at the corner of Thurlow 
and the 1600 block Pendrell at the corner of Cardero as proposed 
by the City Engineering Department in its report of September 4, 1974, 
be provided by the City as sites for portable buildinas to be used 
as Day-Care Centres and that the City pay the estimated $5,000 cost 
of installing services to each site; subject to the School Board's 
concurrence with the use of a portion of the Lord Roberts School 
Playground at Pendrell and Cardero. 


rOR COOMCiL ACTiOf^ SEE ?i\G£(S) l^tZ, 


The Meeting Adjourned at 3:10 P.M. 
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CITY OF VANCOUVER 


SPECIAL COUNCIL - OCTOBER 22,1974 


A Special Meeting of the Council of the City of Vancouver 
was held on Tuesday, October 22, 1974, in the Council Chamber 
at approximately 2 p.m. 

PRESENT: Mayor Phillips 

Aldermen Bowers, Harcourt, Hardwick, 
Marzari ,Massey , Pendakur, 
Rankin and Volrich. 

ABSENT: Aldermen Gibson and Linnell. 
CLERK TO THE COUNCIL : R. Henry. 


Underground Wiring by Petition . 

MOVED by Aid. Pendakur 
SECONDED by Aid. Bowers, 

THAT this Council resolve itself into a Court of Revision 
for the purpose of hearing complaints against the proposed 
assessments or the accuracy of frontage measurements, or any 
other complaint which persons interested may desire to make and 
which is by law cognizable by the Court, Mayor Phillips in the 
Chair . 

- CARRIED UNANIMOUSLY 


COURT OF REVISION 

Underground Wiring by Petition 
Schedule # 427A. 


The Court received from the Assessment Commissioner, Schedule 
427A listing a local improvement project on Water Street on both 
sides from Carrall Street to Cordova Street, by petition. 

It was noted that the project had been requested by the 
majority of the assessed owners by means of a sufficiently signed 
petition . 

There was no one present who wished to address the Court on 
matters within the Court's jurisdiction and therefore it was 

MOVED by Aid. Pendakur 
SECONDED by Aid. Rankin 

THAT Schedule # 427A, submitted by the Assessment Commissioner, 
be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Pendakur 
SECONDED by Aid. Rankin 

THAT the Court of Revision rise and report. 

- CARRIED UNANIMOUSLY 
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MOVED by Aid. Pendakur 
SECONDED by Aid. Rankin 

THAT the report of the Court of Revision be received. 


- CARRIED UNANIMOUSLY 


Local Improvements Subsequent 
Procedure - Schedule # 42 7A. 

The Council considered the Manager's report dated October 10, 
1974, dealing with the subsequent procedure of the Water Street 
project . 

Mr. Bodner of 348 Water Street spoke against the project, 
particularly with regard to the cost-sharing arrangements. 
Mrs Doris Gould also spoke against the project and reiterated the 
statements made by the previous speaker. 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Bowers, 

THAT the Manager's report re Local Improvement - Subsequent 
Procedure dated October 10, 1974, be deferred until the source of 
funds with respect to work is established; 

FURTHER THAT the assessed formula for the frontage of certain 
shallow lots for the underground wiring be the same as that 
approved by Council with respect to the surface beautif ication work 
on Water Street, and the Assessment Commissioner report back to 
Council on the measurements to be assessed. 


- CARRIED UNANIMOUSLY 


The Council adjourned at 
approximately 2.20 p.m. 


The foregoing are Minutes of the Special Council meeting 
(Court of Revision) of October 22, 1974, adopted on 
October 29, 1974. 
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CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 

A regular meeting of the Council of the City of Vancouver 
was held on Tuesday, October 22, 1974, in the Council Chamber, 
commencing at 2.00 p.m. 

PRKSKNT ; Mayor Phillips, 

Aldermen Bowers, Harcourt, Hardwick, 
Marzari, Massey, Pendakur, 
Rankin and Volrich 

ABSENT: Aldermen Gibson and Linnell 


CLERK TO THE COUNCIL; D.H. Little. 


PRAYER . 

The proceedings in the Council Chamber were opened with 
prayer . 

ACKNOWLEDGMENT . 

The Mayor recognized the presence in the Council Chamber of 
students from the Vancouver City College, under the direction of 
Barbara Bowers. 


'IN CAMERA' MEETING 

Council was advised that there are matters to be considered 
'In Camera' later this day. 


ADOPTION OF MINUTES . 

MOVED by Aid. Pendakur, 
SECONDED by Aid. Bowers 

THAT the Minutes of the Regular Council Meeting of October 8, 
1974, with the exception of the 'In Camera' portion, be adopted. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Pendakur, 
SECONDED by Aid. Bowers, 

. THAT Council recess and re-convene following the Special 
Council meeting respecting local improvements. 

- CARRIED UNANIMOUSLY 


Council re-convened in regular session at 2. 20p.m. with 
the same members present, following the Special 
Council respecting local improvements. 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Hardwick 
SECONDED by Aid. Harcourt 

THAT the Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 
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UNFINISHED BUSINESS 

The following items of unfinished business were deferred 
pending the hearing of delegations this evening. 

1. Demolition of Rental Accommodation - Request to 
Withhold Demolition Permits. 

2. Control of Beer Parlours and other Premises in the 
Downtown Eastside - Anchor Hotel. 


3 . Neighbourhood Pubs . 

At previous meetings Council deferred consideration of 
applications for Neighbourhood Pubs and requested submission of 
maps and photographs . 

Pursuant thereto, Mr Ford of the Department of Permits and 
Licenses, displayed slides showing the locations and adjoining 
commercial amenities in respect of the applications for Neighbour- 
hood pubs at the following locations: 

4473 West 10th Avenue, 
848 East 28th Avenue, 
7619 Nanaimo Street, 
2111 Main Street. 


Council noted recommendations from the Standing Committee on 
Community Development on each application. 

Action was taken by Council as follows: 

(a) 4473 West 10th Avenue . 

MOVED by Aid. Volrich 

THAT the following recommendations of the Community Development 
Committee, as contained in its report of September 12, 1974, be 
approved : 

'THAT the application of Mr. Martin for a neighbourhood 
pub at 4473 West 10th Avenue be approved in principle 
subject to the City conducting a referendum of the 
residents and merchants in a four block area surrounding 
4473 West 10th Avenue, the cost of such referendum to be 
borne by the applicant, Mr. Martin. 

THAT the applicant will comply with all applicable City 
legislation . ' 

FURTHER THAT, as a standard procedure in all applications, the 
Director of Permits and Licenses notify citizens groups in the 
general area, immediately upon receipt of neighbourhood pub 
applications. _ carried 

(Aldermen Hardwick, Pendakur and Rankin opposed) 


(b) 848 East 28th Avenue . 

MOVED by Aid. Volrich 

THAT the recommendation of the Standing Committee on Community 
Development dated August 15, 1974, be approved, and therefore no 
action be taken on this application. 

- CARRIED UNANIMOUSLY 
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UNFINISHED BUSINESS 

Neighbourhood Pubs (Cont'd) 

(c) 7619 Nanaimo Street. 

MOVED by Aid. Volrich 

THAT consideration of an application for a neighbourhood pub 
at 7619 Nanaimo Street be deferred pending the results of the 
plebiscite to be undertaken with respect to the proposed 
neighbourhood pub at 7161 Victoria Drive. 

- CARRIED UNANIMOUSLY 


(d) 2111 Main Street 

MOVED by Aid. Volrich 

THAT no action be taken with respect to the application for 
a neighbourhood pub at 2111 Main Street. 

- CARRIED 

(Mayor Phillips opposed) 


At this point in the Meeting, Council agreed to 
vary the Agenda to consider the following report. 


C. Manager's Report, 
October 18, 1974. 

Implementing City's Policy 
in False Creek. 


Under date of October 18, 1974, the City Manager submitted 
the following report on implementing the City's policy re False 
Creek . 


" City Council, at its meeting of October 8, 1974, resolved: 

"THAT the City provide and pursue the fulfillment of Mr. 
Clay's operation, in accordance with the prevailing agreement; 

FURTHER, THAT leaving the details in the hands of the City 
Manager, the City establish a physical presence to implement 
the City's policy regarding Clay's Wharf and False Creek." 

"THAT the City Manager be instructed to set up a 'data bank' 
of boat accommodation in the Lower Mainland and provide 
assistance at the staff level to the boat owners on the basis 
of: 

(a) firm commitments to live-aboards moored by , 
October, 1973 

(b) other boats moored by October, 1973 

(c) the balance as reasonably possible; 

FURTHER, THAT the City Manager arrange for establishment of 
relocation services; 

FURTHER, THAT the City Manager be authorized to hire such 
temporary assistance as necessary in connection with the 
action of Council taken this day on the Clay's Wharf matter; 

FURTHER, THAT the City Manager arrange for a progress report 
back to Council at its next meeting." 


Cont ' d . 


gUL9 1970 


BOARD 0? ADMINISTRATION . . . (WORKS) 1 


JULI. 3RD, 1970. 


The following is a report of the Board of Administration: 


WORKS & UTILITY MATTERS 


CITY ENGINEER'S REPORT 


1. Encroachment on to lane at rear of West 
Half of Lot 4, Block 56, D.L. 185, 

S/S Robson Street West of Cardero Street 

"A new development is to be constructed on the west half of 
Lot 4, Block 56, D.L. 185. At the present time there is a garage 
on a concrete foundation at the rear of the property whichextends 
approximately 11 inches onto the 33 foot lane. The applicant 
requests this encroachment be validated. 

I RECOMMEND that the encroachment of the garage onto the lane 
abutting the west half of Lot 4 be validated in accordance with the 
Encroachment By-law, the rental to be $18.00 per annum in accordance 
with the recommendation of the Supervisor of Property & Insurance." 

Your Board RECOMMENDS that the foregoing be approved. 

2. Closing Portion of W/S Clarendon Street 
North of 4Ist Avenue 


"The owner of Amended Lot C, Block 14, D.L. 394, N/V corner 
41st Avenue and Clarendon Street has made application to subdivide 
his property into two lots. There is a jog in Clarendon Street 
across 41st Avenue and Clarendon Street is to be widened from 
66 feet to 86 feet. To eliminate the jog and make a street 86 feet 
in width, a portion of Lot 11 is required for the widening of the 
street, and a portion of street is surplus to our highway require- 
ments. The south 17 feet of Lot 11 is also required for the widening 
of 41st Avenue. 

I RECOMMEND that the portion of road shown outlined red on plan 
marginally numbered LF 5422 be closed, stopped and up and conveyed to 
the owner of Lot 11 in exchange for the portionof Lot 11 required for 
street purposes, the closed portion of street to be subdivided with Lot 11 

Yo ur Board RECOMMENDS that the foregoing be approved. 
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Implementing City's Policy 
in False Creek. (Cont'd) 


I now report on progress to date. 

1. Demolition of buildings conmenced on October 15, 1974, and a 
trailer was placed on the site for use of the security guard 
service operating on a 2'4-hour basis. 

2. Warning signs were placed on the site on October 11, 1974. 

3. A data bank of boat accommodation has been prepared, and is 
available at the False Creek site office. 

4. Assistance to boat owners noted in (a), (b) and (c) above 

is being provided, together with arrangements for relocation, 
and a report of the Development Group of progress in the 
removal of boats is attached. 

5 . Western Outboard Marina 

These operators have one float which must be moved during 
dredging operations but does not need to be permanently moved 
away from the site. w 

Western Outboard have therefore been requested to: 

(i) permit relocation of the float from time to time 
to permit dredging; 

(ii) provide access to the foreshore for the purpose 
of preparing for seawall construction. 

These requests have not been acceded to as agreement by 
Western Outboard is contingent upon an agreement between the 
City and Western Outboard which will permit Western Outboard 
to rebuild and have access to an adequate area of water. 
This matter is the subject of a report from the Standing 
Committee of Council on Civic Development, dated October 3, 
1974, being submitted for Council's action concurrent with 
this report. 

The Development Group makes the following recommendations: 

(1) We continue to look for viable wet moorage in False Creek, 

(2) Secure the remaining commercial spaces at the Captain's 
Cove Marina, on the Fraser River at Delta, to offer as 

a wet moorage to those boats which can best navigate the 
Fraser River. 

(3) Limit the City's offer for boats not otherwise accommodated 
before October 27, 1974, to dry land storage, available at 
Jericho and other City property. 

(4) Council confirm that the Clay's Wharf and West Coast 
water areas be cleared not later than October 31, 1974, 
to allow the dredging contract to proceed on November 1, 
1974. 

The Director of Legal Services makes the following recom- 
mendations : 

(5) That the City authorize City officials to take all steps 
necessary to effect the removal of all boats and floats 
from the West Coast Salvage and Clay's Wharf areas. 

(6) That the City empower the Director of Legal Services to 
take all legal proceedings necessary, and to defend 
all legal proceedings taken against the City or any 
official, employee or person acting on the City's behalf. 

(7) That the City indemnify and save harmless any employee 
or person acting on behalf of the City from civil or 
criminal proceedings which may be brought against him in 
implement ion of the above recommendations. 


As City Manager, I RECOMMEND approval of the foregoing recommendations. 


Cont'd. 
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Implementing City's Policy 
in False Creek (Cont'd) 


Following further explanation of the report and the situation 
to date by the City Manager, and Mr. Daniels representing the 
Development Group re False Creek, the recommendations in the report 
were dealt with seriatum, as follows: 

1. MOVED by Aid. Hardwick 

THAT the City continue to look for viable wet moorage in 
False Creek. 

(carried) 

'Alderman Pendakur opposed) 

Alderman Pendakur proposed to introduce an amendment to 
the foregoing motion which the Presiding Officer ruled 
out of order. Thereupon Alderman Pendakur challenged 
the ruling of the Chair. 

The Mayor then put the question "Shall the Chair be 
sustained?" 

- CARRIED 

As a result of the vote the Chair was sustained with 
Alderman Pendakur voting against the motion. 

The Chair being sustained, the motion by Alderman Hardwick 
was therefore put and CARRIED. 

(Alderman Pendakur opposed) 

2. MOVED by Aid. Hardwick 

THAT the City secure the remaining commercial spaces at the 
Captain's Cove Marina, on the Eraser River at Delta, to offer as a 
wet moorage to those boats which can best navigate the Fraser River. 

-CARRIED UNANIMOUSLY 


3.. MOVED by Aid. Hardwick 

THAT the City's offer be limited for boats not otherwise 
accommodated before October 27, 1974, to dry land storage, 
available at Jericho and other City property. 

- CARRIED 

(Aldermen Massey and Marzari opposed) 


4. MOVED by Aid. Hardwick 

THAT Council confirm that the Clay's Wharf and West Coast 
water areas be cleared not later than October 31, 1974, to allow 
the dredging contract to proceed on November 1, 1974. 

- CARRIED 

(Alderman Pendakur and Marzari opposed) 


Cont ' d . 
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Implementing City's Policy 
in False Creek (Cont'd) 


MOVED by Aid. Rankin 

THAT the City authorize City officials to take all steps 
necessary to effect the removal of all boats and floats from 
the West Coast Salvage and Clay's Wharf areas; 

FURTHER THAT any employees of the City be instructed that 
under no circumstances will they undertake any physical 
confrontation with any boat owner. 

- CARRIED 

(Alderman Marzari opposed) 


6. MOVED by Aid. Rankin 

THAT the City empower the Director of Legal Services to 
take all legal proceedings necessary, and to defend all legal 
proceedings taken against the City or any official, employee or 
person acting on the City's behalf. 

FURTHER THAT the Mayor be authorized to give any necessary 
undertakings with respect thereto. 

- CARRIED 

(Alderman Marzari opposed) 


7. MOVED by Aid. Bowers, 

THAT the City indemnify and save harmless any employee 
or person acting on behalf of the City from civil or criminal 
proceedings which may be brought against him in implementation 
of the above recommendations. 

- CARRIED 

(Aldermen Marzari, Massey and Volrich opposed) 


COMMUNICATIONS OR PETITIONS 

1 . Funding of Information Centres . 

Council noted a letter from Ms. Pat Boyce , Chairman of the 
Information Services Joint Committee requesting to appear before 
Council regarding the funding of Information Centres. 

MOVED by Aid. Rankin 

THAT the request of the Information Services Joint Committee 
to appear as a delegation, be approved and arrangements left with 
the City Clerk. 

- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIONS 

2 . P.N.E. Parking Problem 

Council noted a letter dated October 3, 1974, from Mrs P. 
Alfeld, Chairman, Irate Residents Association, asking to appear 
before Council with respect to the P.N.E. Parking Problems and 
the lack of law enforcement in this regard. 

MOVED by Aid. Marzari, 

THAT the request of Mrs Alfeld to appear as a delegation be 
approved and arrangements left with the City Clerk 

- (amended) 

MOVED by Aid. Bowers (in amendment) 

TliAT the following words be added to Alderman Marzari 's 
motion - 

'FURTHER THAT when the delegation appears a representative 
from the Police Department be present to discuss the matter 
of enforcement, 

AND FURTHER THAT the Director of Legal Services 
report at that time on the possibility of increasing fines 
for illegal parking in residential only parking zones in 
the City generally.* 

- (carried unanimously) 


The amendment having carried unanimously, the motion of 
Alderman Marzari, as amended and reading as follows, was put 
and CARRIED UNANIMOUSLY. 


'THAT the request of Mrs Alfeld to appear as a delegation 
be approved and arrangements left with the City Clerk; 
FURTHER THAT when the delegation appears, a representative 
from the Police Department be present to discuss the matter 
of enforcement; 

AND FURTHER THAT the Director of Legal Services 
report at that time on the possibility of increasing fines 
for illegal parking in residential only parking zones in 
the City generally.' 


3. Construction of Ice Rink 
Hastings Community Centre . 

Council had before it a letter dated October ■ 2 , 1974, from 
the Ice Rink Committee, Hastings Community Association, requesting 
to appear as a delegation at an evening Council Meeting to discuss 
the construction of the proposed Ice Rink at the Hastings 
Community Centre. 

MOVED by Aid. Harcourt 

THAT the request of the Hastings Community Association to appoar 
as a delegation be approved, and arrangements loft with the City 
Clerk . 

- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIONS (Cont'd) 

4 . Demolition of Rental Accommodation 

Council noted a letter from Kitsilano Ratepayers Association 
requesting to appear as a delegation later this day on the proposal 
b;' the Kitsilano Local Area planning Citizens Committee that the 
Caty withhold Demolition Permits for the demolition of rental 
accommodation until certain conditions are met. 

M0V;D by Aid. Hardwick 

THAT the Kitsilano Ratepayers Association be heard as a 
delegation later this day. 

- CARRIED UNANIMOUSLY 


5. University of British Columbia 
Chamber Singers - Grant Request . 

MOVED by Aid. Massey 

THAT the request for financial assistance by the University of 
British Columbia Chamber Singers to perform at EXPO '74 in Spokane 
be received and no further action be taken. 

- CARRIED UNANIMOUSLY 


6 . University Endowment Lands 

Council noted the following letter submitted by the Board of 
Parks and Recreation dated October 9, 1974, on the matter of 
University Endowment Lands. 

' At the September 23, 1974 meeting. Park Board 
members discussed the lack of planning that is 
being done on the undeveloped portion of the 
University Endownment Lands to advise as to 
recreation and park potential of the lands. 
The following is an excerpt from the minutes 
of that meeting: 

..."Commissioner Brown advised of the following 
resolution passed by City Council on August 
27, 1974: 

..'That a Joint Committee of Council and 
the Vancouver Park Board be appointed 
and seek a meeting with the appropriate 
Provincial Cabinet Minister on this 
matter' . . 

"Commissioner Brown advised a meeting has 
not yet been arranged with the Provincial 
Government as this matter was first to go 
to the Greater Vancouver Regional District 
for consideration at their next meeting, 
scheduled on October 2, Commissioner Brown 
sxjggested that as the Provincial Government 
is not communicating their plans for the 
area, the Park Board should take the initia- 
tive to vindertake a study on the potential 
recreation and park xiaeu and what effect 

.housing will have. 

"After discussion, it was regularly moved 
and seconded, 

"RESOLVED: That the Board forward a sub- 
mission to City Council requesting 
that funds be sought for a study 
on the recreation and park potential 
in the University Endowment Lands. 

- Carried." .... 

Will you please consider providing the Park Board 
with $20,000 so we may engage a suitable consultant 
to work with Park Board Staff and do a study and 
report for the Board and City Council on this 
matter. ' 

Cont'd 
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COMMUNICATIONS OR PETITIONS (Cont'd) 
University Endowment Lands (Cont'd) 

MOVED by Aid .Rankin 

THAT the request of the Parks Board for funds to engage a 
consultant to prepare a study on the recreation and park potential 
on the University Endowment Lands, be refused. 

- CARRIED UNANIMOUSLY 


7. Plans for Jericho, Locarno Park 
and adjacent roads. 

Council noted the following letter from the West Point Grey 
Community Association under date of October 16, 1974, on the matter 
of plans for Jericho, Locarno Park and adjacent roads. 


' We wish to present the views and recommendations of the West Point Grey 
CoflWfiunlty Association and the North V/est Point Grey Homeowners Association, 
concerning the pli^ns for Jericho, Locarno Park and the adjacent roads. 

1. (a) We recommend that Council consider lono term leases for the homes 

and lots South of Locarno Beach in Blocks 129 and 130. We believe 
that the City should retain ownership to property adjacent to the 
waterfront. In the future the requirements of the City may ch,->nne and 
leasing v«uld keep the options open. Should the land be sold and repurchase 
he required in the future, the prices could be as high as on Point Grey Road. 
The leasing of the property adjacent to the waterfront could be most worthwhile 
and advantageous in the future. 

(b) Where leases may provide less funds for Jericho Park, the short 
fall could be made up by the City applying to the Provincial 
Government for the *i95,000 unanimously approved by the Legislature 
for the aquisition of the 3S acres at Jericho from the Federal Government. 

2. Concerning the alignment of Discovery and Fourth Avenue to Marine 
Drive link, we would request that Council consider the recommendations 
of the Citizens Design Committee for Jericho Park (the Jericho Ad Hoc 

Committee). Their report called for "a new Parkland access road to he 
established parallel to and East of Discovery Street from the West Fourth 
Avenue Diversion Intersection to a Parkland entrance to be established at 
the North end of Discovery." We note that this Committee has city wide 
mer.'bership from representative organizations, e.g. the Board of Trade and 
the District Labour Cone i 1 . The Comtnittee also stated that a Parkland access 
road "x'A^uld establish a buffer zone for the only single family residences 
situated adjacent to the Park." This report was fully approved and supporter! 

by both the Vest Point Grey Community Association and the North V/est Point 
Grey Hofneovmers Association. 

3. With respect to the new Parkland access road, we would suggest that 
to improve "orth-South access to Locarno Beach and Jericho Pork, .ind 
considering the possible closure and steepness of Trimble, the permanent 

closure of Sasamat, and the steepness of Tolmie, that the present connector 
between Fourth Avenue and the Diversion be improved and linked directly to 
the new Parkland access road, thus creating a smooth traffic flow. 

i(. V/e endorse the concept of a pedestrian easement between the 'Jones 

Estate" and that City property directly South of Locarno Park at 
Second and Sasamat. 

5. With reference to the proposed Senior Citizens Housing at Second and 
Sasamat, we plan to present our views at the appropriate Public 
Hearing. 

6. We v«uld ask to be closely advised of the planned closure of the 
North foot of Trimble and the joining of Aberthau and Locarno Park. 
We would ask to be advised of the advantages of this plan to our 

neighbourhood. We would request the opportunity to present our views before a 
decision is finalised. 


We request that Council consider the above recommendations and forward them 
to the Board of Parks and Recreation. We would appreciate written assurance 
from Council concerning item /Id. 


Cont'd. 
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COMMUNICATIONS OR PETITIONS (Cont'd) 

Plans for Jericho, Locarno Park 
and adjacent roads. (Cont'd) 

MOVED by Aid. Hardwick 

THAT the City Manager appoint a Staff Committee comprising 
Engineering, Planning and Park Board representatives, to meet 
with the West Point Grey Community Association and submit a report 
with recommendations relating to access with respect to the new 
Jericho Park; 

FURTHER THAT the organization be advised that there is no 
immediate decision pending with respect to item 6 in their letter 
of October 16, 1974, but before a decision is finalised the 
organization will be given an opportunity to present its views. 

- CARRIED UNANIMOUSLY 


8. Development of Lands along the 
Eraser River between Arbutus 
Street and Barnard Street right- 
of-vvay . 

Council had before it a letter from Horner Developments 
Ltd., dated October 11, 1974, concerning the development of 
lands along the Eraser River between Arbutus Street and Barnard 
Street right-of-way. 

Mr. Horner requested to appear before Council this day 
regarding the current position as it pertains to Council's 
motion on the subject dated March 19, 1974. 

council noted a report, dated October 22nd 1974, submitted 
by Alderman Volrich, as Chairman of the Standing Committee on 
Community Development detailing the relevant facts to date and 
requesting direction, particularly on Steel Brothers Property, 
foot of Angus Drive on the Eraser River. 

Mr. Horner addressed the Council and agreed to a suggestion 
that the matter be deferred for two or three weeks to give Council 
an opportunity of studying it further. 

MOVED by Aid . Pendakur 

THAT the report submitted by Alderman Volrich be deferred 
for two or three weeks, at which time the City Manager will report 
back on the feasibility of acquiring the Steel Brothers Property 
by way of trade of part of the City-owned property, on the basis 
of conditions which will assure full public access to the waterfront, 
and the development of the City-owned property in a manner which 
will be acceptable to the Director of Planning, the Council and the 
people in the area; 

EURTHER THAT Mr. Horner be given an opportunity to appear 
as a delegation when the matter is again before Council. 


- Ci\RRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIONS (Cont'd) 

9. Establishment of a Multicultural 
Centre in Vancouver . 


Mr. Halford Wilson, as Chairman of the Vancouver Committee for 
a Multicultural Centre, submitted a letter dated October 15, 1974 
requesting to appear as a delegation on a proposed Multicultural 
Centre in Vancouver . 

MOVED by Aid. Harcourt, 

THAT the request of the Vancouver Committee for a Multicultural 
Centre to appear as a delegation be approved and arrangements be 
made to hear this delegation on October 29, 1974. 

- CARRIED UNANIMOUSLY 


10 . B.C. Italian Folk Society . 

A letter, dated October 18, 1974 was noted from Alexander, 
Guest, Wolfe, Holburn & Beaudin, legal representatives of the 
B.C. Italian Folk Society, requesting that a delegation be heard 
with respect to the organization's request to construct a Cultural 
Centre in the City of Vancouver. 

MOVED by Aid. Bowers, 

THAT the request of the B.C. Italian Folk Society to appear 
as a delegation be approved and arrangements be made to hear this 
delegation on October 29, 1974. 

- CARRIED UNANIMOUSLY 


11 . Election of Directors at Large . 

The Council noted a letter from the Greater Vancouver Regional 
District under date of October 9, 1974, concerning a proposal to 
elect directors of the Regional District at large. The Regional 
District had requested that the report of its Policy Review and 
Finance Committee on the subject matter be circulated to the 
member Municipalities for response both from individual members and 
Council as a whole. 

MOVED by Aid. Hardwick 

THAT this matter be referred to the next meeting of Council for 
consideration . 

- CARRIED UNANIMOUSLY 


Council recessed at 3.40 p.m. and 
after an 'In Camera' meeting in 
the Mayor's Office, reconvened in 
open council at 5.10 p.m. 
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Marina at the Foot of Heather 
Street, Area 6, False Creek 

Council had for consideration, a report dated October 15, 
1974, from the Development Consultant, False Creek detailing for 
information of Council, the main features of the proposed civic 
marina for the foot of Heather Street, Area 6, False Creek. 

It was noted that the Director of Finance concurs that the 
marina as proposed is financially viable and that the development 
costs of $937,000, plus an allowance of $450,000 for the land, 
including interest, can be repaid out of the revenues of the marina 
over a 20 year term. 

The report contained the following recommendations with respect 
to the financing and procedure for construction: 

(1) That the Development Consultant proceed with construction 
of a 325 boat marina at the foot of Heather Street, Area 
6, False Creek, subject to the issuance of a Development 
Permit and Building Permit. 

(2) The Director of Finance recommends that the funds for 
financing the net unfinanced cost of the Marina ($937,000) 
be provided from the special property sales reserve, which 
may be replaced when final financing arrangements for the 
whole False Creek Development become clear. 

(3) The Development Consultant recommends that contracts for 
the floats and services, particularly, be negotiated 
rather than being separately designed and put out for 
competitive bid, in order to take advantage of the 
broad design, build and installation services offered 

by manufacturers, and to stay within the budget. 

MOVED by Aid. Volrich, 

THAT the recommendations of the Development Consultant contained 
in his report dated October 15, 1974, be approved. 

- CARRIED UNANIMOUSLY 


Report of Standing Committee 
on Waterfront & Environment, 
October 3, 1974 


The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Noise Workshop 

CI. 2: Development Permit Application No. 68065 
North Foot Bute Street - Gulf Oil Canada 
Cl. 3: Pollution Report - Present Status 

The Council took action as follows: 


Noise Workshop 
(Clause 1) 

With respect to this Clause, Alderman Pendakur advised that 
S.P.E.C. has now provided a detailed budget disclosing other 
sources of funds for the program. In addition, they have submitted 
an outline of Simon Eraser University's involvement in the program. 

MOVED by Aid. Pendakur, 
THAT 

(a) Council grant $11,610 to S.P.E.C. to provide for three 

months of noise workshops subject to S.P.E.C. conducting 
its program in consultation with citizen groups and 
Vancouver City area planning offices. 

cont'd. . . . 
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MANAGER'S, DEPARTMENTAL AND OTHER REPORTS (cont'd) 

Report of Standing Committee 
on Waterfront & Environment, 
October 3, 1974 (continued) 

Noise Workshop (Clause 1) 
(continued) 


(b) the City Manager, in consultation with appropriate staff 
members, report to Council on a noise control program 
which would include hiring of a noise control program 
co-ordinator . 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 

Development Permit Application 
No. 68065 North Foot Bute Street - 
Gulf Oil Canada (Clause 2) 


MOVED by Aid. Pendakur, 

THAT the resolution of the Committee contained in this Clause 
be received and the recommendation be approved. 

- CARRIED UNANIMOUSLY 

Pollution Report - Present 
Status (Clause 3) 


MOVED by Aid. Pendakur, 

THAT this Clause be received for information. 

- CARRIED UNANIMOUSLY 

DEPARTMENTAL GENERAL REPORT 
OCTOBER 18, 1974 


Works & Utility Matters 
(October 18 , 1974) 

School Avenue : Joyce Street 
to Tyne Street (Clause 1) 

MOVED by Aid. Pendakur, 

THAT the recommendations of the City Engineer contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 

Report of Standing Committee 
on Community Development, 
October 10, 1974 


Broadway West Improvement 
Project (clause 1) 

MOVED by Aid. Volrich, 

THAT the recommendations of the Committee contained in this 
Clause be approved. 

- CARRIED UNANIMOUSLY 


nUL9 1970 

Boarcoi Administration, July 3rc, 1570 . . . 


(WORKS) 2 

182 

Leasing of Argyle Street South 
of Kent Avenue South 


"An application has been made by B.C. Monumental Works Ltd. 
to lease Argyle Street frora Kent Avenue South to the Fraser River. 
The applicant has been using portion of the street for several years 
and the balance of the street is in an untidy condition and partly 
covered with brush. 


I RECOM^IEND that Argyle Street between the southerly limit of 
Kent Avenue South and the Fraser River be closed, stopped up and leased 
to the B.C. Monumental Works Ltd. subject to the following conditions: 


a) The terra of the lease to be for a 10 year period subject to a 
one year's notice of cancellation if required for municipal 
purposes . 

b) The rental to be $50.00 per month, subject to review after 
five years in accordance with the recommendation of the 
Supervisor of Property & Insurance. 

c) The ditch on the easterly side of the lease area to be kept 
clear and open at all times by the Lessee. 

d) The brush to be removed by the Lessee. 

e) The lease area to be kept in a neat and tidy condition. 

f) At the termination of the lease the site to be left in a 
condition satisfactory to the City Engineer. 

g) An agreement satisfactory to the Corporation Counsel and 
City Engineer." 

Your Board RECOMMENDS that the foregoing be approved. 


4. Sewer on Trinity Street from East of 

Kamloops Street to Nanaimo Street 

"T.V. inspection shows this old sewer is in very poor condition. 
The estimated cost of relaying is $18,500. 

I RECOMMEND that $18,500 be appropriated from Account Code 
0116/7904, 'Reconstruction and Relief - Unallocated', in the 1970 Sewers 
Capital Budget." 

Your Board RECOMMENDS that the foregoing be approved. 


5. Sewer on 30th Avenue from 350 feet East 

of St. George Street to St. George Street. 

"T.V. inspection prior to proposed paving shows this old sewer 
is in very poor condition. The estimated cost of relaying is $8,000. 

I RECOMMEND that $8,000 be appropriated from Account Code 
0116/7903 "Prior to Paving - Unallocated' in the 1970 Sewers Capital 
Budget." 


Your Board RECOMMENDS that the foregoing be approved. 
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MANAGER'S, DEPARTMENTAL AND OTHER REPORTS (cont'd) 

MANAGER'S GENERAL REPORT 
OCTOBER 18, 1974 


Works & Utility Matters 
(October 18, 1974) 

The Council considered this report which contains six clauses 
identified as follows: 


Cl. 1: Lease of Portion of Glen Drive, South of 

Malkin Avenue, D.L. 182 
Cl. 2: Sidewalk Reconstruction 

Cl. 3: Conversion of Engineering Department Radio 
Systems 

Cl. 4: Pacific Centre Parking Garage Equipment - 

Block 42 - Tender No. 28-74-10 
Cl. 5: Block 52 Parking Garage - Financial Status 
Cl. 6: Amendments to the Greater Vancouver Sewerage 

and Drainage Act 


The Council took action as follows : 


Clauses 1 to 5 


MOVED by Aid. Pendakur , 

THAT the recommendations of the City Manager contained in 
Clauses 1 to 4 inclusive be approved and Clause 5 be received 
for information. 

- CARRIED UNANIMOUSLY 


Amendments to the Greater Vancouver 
Sewerage and Drainage Act (Clause 6) 

MOVED by Aid. Bowers, 

THAT this Clause be received for information; 


FURTHER THAT a copy of this Clause be forwarded to the Board 
of the Greater Vancouver Regional District and the G.V.R.D. Sewer 
Committee for their information. 

- CARRIED UNANIMOUSLY 


Building & Planning Matters 
(October 18, 1974) 


The Council considered this report which contains two clauses 
identified as follows: 

Cl. 1: Building By-law Appeal Board 
Cl. 2: Zoning and Development By-law - Recommended 
Changes 

The Council took action as follows: 

Building By-law Appeal 
Board (Clause 1) 


Council considered this Clause which contained the followimj 
recommendations : 

(1) That an Appeal Board be established with power to 
rule on interpretation of the Building By-law and 
that its membership should be similar to that pro- 
posed in this report. 

(2) That the Law Department be instructed to bring for- 
ward an appropriate amendment to the Building By-law 
to establish such Board. 


(cont'd) 
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MANAGER'S, DEPARTMENTAL AND OTHER REPORTS (cont'd) 

Building & Planning Matters 
(October 18, 1974) (continued) 

Building By-law Appeal Board 
(Clause 1) (continued) 


(3) That the Director of Permits and Licenses arrange for 
temporary part-time assistance in the Permits and 
Licenses Department, to provide secretarial service 
to the Building By-law Board of Appeal. 

Further, that the Director report on the experience 
when appropriate, after the Board has been operating. 

MOVED by Aid. Massey, 

THAT recommendation (1) be amended to read as follows: 

"That an Appeal Board be appointed with power to rule on 
interpretation of the Building By-law and matters 
dealing with new methods and materials , and that its 
membership should be similar to that proposed in this 
report. " 

- CARRIED UNANIMOUSLY 

(Underlining indicates 
amendment) 

MOVED by Aid. Massey, 

THAT the recommendations contained in this Clause, as amended, 
be approved. 

- CARRIED UNANIMOUSLY 

Zoning and Development By-law 
Recommended Changes (Clause 2) 

MOVED by Aid. Hardwick, 

THAT the recommendations of the City Manager contained in this 
Clause be approved; 

FURTHER THAT the proposed changes to the Zoning and Development 
By-law be implemented in 1974, subject to a Public Hearing to be 
held this year. 

- CARRIED UNANIMOUSLY 

During consideration of this Clause, the City Building Inspector 
cited the case of Mr. and Mrs. R.B. Sapro and Mr. and Mrs. Samuel 
Cotsman, who had previously appeared before Council with respect to 
an oversize ancillary building in their rear yards, and indicated that 
their situation will not be alleviated by the proposed amenaments 
to the Zoning and Development By-law. It was agreed that Mr. and 
Mrs. Sapro and Mr. and Mrs. Cotsman be advised of the date and time^ 
of the Public Hearing to be held on the proposed changes to the 
Zoning and Development By-law. 

Fire and Traffic Matters 
(October 18 , 1974) 


Participation in Urban Goods Movement 
Study to be Conducted in Vancouver 
(Clause 1) ^^^^ 


MOVED by Aid. Pendakur, 

THAT the recommendation of the City Manager contained in this 
Clause be approved. 

- CARRIED UNANIMOUSLY 
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MANAGER'S, DEPARTMENTAL AND OTHER REPORTS (cont'd) 

Finance Matters 
(October 18, 1974) 


The Council considered this report which contains seven 
clauses identified as follows: 


CI, 
CI, 
CI, 
CI, 
CI, 
CI. 
CI. 


Sewer Separation on Private Property 
Employee Suggestion Plan 

Safety Requirements - Queen Elizabeth Theatre 
Investment Matters (Various Funds) August, 1974 
Department of Human Resources Welfare Overages 
Archives - Staffing Requirements 
Archives Building Maintenace Account 8701/40 


The Council took action as follows: 

Sewer Separation on Private 
Property (Clause 1) 

MOVED by Aid. Bowers, 

THAT the recommendation of the City Manager be approved and 
that Council rescind that portion of its resolution of July 30, 1974, 
reading as follows : 

"And further, that ail property owners under item 2 above 
be given the opportunity of paying for the balance of 
the sewer separation costs on an optional basis of 
financing by the City over a 5, 10 or 15 year period." 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 

Clauses 2, 3, 4, 5 & 7 

MOVED by Aid. Bowers, 

THAT the recommendations of the City Manager contained in 
Clauses 2, 3, 4 and 7 be approved and Clause 5 be received for 
information . 


- CARRIED UNANIMOUSLY 


Archives - Staff Requirements 
(Clause 6) 


MOVED by Aid. Bowers, 

THAT recommendation (b) of the City Manager contained in this 
Clause be amended to read as follows : 

"(b) Two 4-hour shifts daily be established, Monday to 

Saturday, inclusive, staffed by temporary part-time 
attendants, and that the City Manager report back 
to Council in six months ' time on the matter." 


- CARRIED UNANIMOUSLY 


(Underlining indicates 
amendment) 


MOVED by Aid. Bowers, 

THAT the recommendations of the City Manager contained in this 
Clause, as amended, be approved; 

FURTHER THAT the Minister of Education for British Columbia 
be requested to provide funds for this education service. 

- CARRIED UNANIMOUSLY 


The Council recessed at approximately 6:00 p.m. to reconvene 
in open session at 7:30 p.m. 


Regular Council, October 22, 1974 


The Council reconvened in the Council Chamber at approximately 
7:30 p.m., with Mayor Phillips in the Chair and the following members 
present : 

PRESENT : Mayor Phillips 

Aldermen Bowers, Harcourt, Hardwick , Marzari , 
Massey, Rankin and Volrich 

ABSENT : Alderman Gibson 
Alderman Linnell 
Alderman Pendakur 

DELEGATIONS & UNFINISHED BUSINESS 

Demolition of Rental Accommodation - 
Request to Withhold Demolition Permits 

City Council on October 8, 1974, deferred consideration of 
a communication from the Kitsilano Local Area Planning Citizens 
Committee dated October 4, 1974, pending the hearing of a 
delegation from the group and a report from the Director of 
Planning on this matter. The communication read, in part, as 
follows : 

"At Kitsilano 'b LooaI Itm Tluming Oltlscn ■••ting h«ld last Vadnesday, 
October 2nd, a aotloa vaa paasad 7 • 1 by the cltla«nfl. This motion iu a: 
follows I 

THAT NO DEMOLITION PiSMIT BE ISSUED WHICH PROVIDES FOE THE 
DESTfiUCTION OP RENTAL ACCOMODATION UNLESS I 

1. THE DEVELOPER CAN PROVIDE OTHER RENTAL ACCOMMODATION 
FOR THOSE BEING DISPLACED. 

2. THAT THIS ACCOMMODATION BE OP THE SAME QUALITY, 
QUANTITY AND PRICE RANGE. 

5. THAT THIS ACCOMMODATION BE WITHIN THE BOUNDARIES 
OP KITSILANO IP THE RESIDENT SO DESIRES. " 


Mr. Tom Hinkle addressed the Council on behalf of the Kitsilano 
Local Area Planning Citizens Committee and filed a brief requesting 
Council's endorsation of the motion quoted in their communication of 
October 4, 1974. The brief gave an example of seven (7) houses which 
were demolished in Kitsilano and the fate of the residents of these 
houses. Each house was a three-storey building and provided low- 
income accommodation for 2 8 people. Of this total, 9 relocated in 
Kitsilano, 16 relocated outside of Kitsilano and 3 are still 
without accommodation. Known rent increase - 8 people; known stable 
or lower rents - none. 

Earlier in the proceedings. Council agreed to hear a delegation 
from Mr. G.F. Moul , President, Kitsilano Ratepayers' Association, on 
this matter. Mr. Moul made reference to his letter of October 7, 197 
to Council wherein the Kitsilano Ratepayers' Association recommended 
that the matter of local area planning in Kitsilano be reviewed and 
that the Kitsilano Local Area Planning Citizens Committee be 
restructured . 

Council agreoci to hear a reproscntatioii from Mrs. Dalliis, 
Cameron Road and West Point c'.roy Road Uatepayors ' Assoc i a t i cni , 
appearing as a member of the Local Area Planniiu] Commit t iH^. Slio 
spoke in support of the local area planning committee but was not 
in favour of the motion put forward by the committee. She was also 
in favour of restructuring of the Kitsilano Local Area Planning 
Citizens Committee. 


cont ' d . 
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Demolition of Rental Accommodation - 
Request to Withhold Demolition Permits 
(continued) 


Mr. Bell-Irving, Kitsilano Neighbourhood House, filed a brief 
and addressed Council supporting the motion put forward by the 
Kitsilano Local Area Planning Citizens Committee. 

The Director of Planning and Mr. Dan Janczewski of the Kitsilano 
Planning Site Office, gave oral reports to Council on this matter. 
The Director of Planning stated that in his opinion, there are two 
means of resolving the present housing dilemma in the Kitsilano 
area: 

(a) interim down zoning of the area until such time as 
the area development plan is finalized; 

(b) permit no change in the present zoning of the area 
pending approval of the area development plan. 

Mr. Janczewski advised that in the area of Kitsilano from 
Burrard to Larch Street and the waterfront to Broadway, 
there are presently 900 units of low-income housing remaining. 
With redevelopment, a total of 1800 housing units could be provided 
in this area, however, this would, in all probability, not be low- 
income housing. 

MOVED by Aid. Rankin, 

THAT the recommendation of the Director of Planning contained 
in his report dated July 5, 1974, and considered by Council at its 
meeting of July 9, 1974, and reading as follows be approved: 

"The Director of Planning be instructed to apply for rezoning 
of all RM-3A (multiple-family) zoned lands to RT-2 (two 
family district) all lands bounded by approximately Burrard 
to Larch; and the waterfront to Broadway and that this 
application be referred directly to a Public Hearing after 
report from the Technical Planning Board and the City 
Planning Commission." 

FURTHER THAT the Director of Planning be instructed to bring 
forward to Council, a local area plan for the Kitsilano area no 
later than March, 19 75. 

- LOST 

(Aldermen Bowers, Hardwick, Massey, Volrich and the 
Mayor opposed) 

MOVED by Aid. Harcourt, 

THAT the representations of the delegations be received. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Marzari, 

THAT for the next four month period. City Council review each 
application received for demolition of residential properties in 
the Kitsilano Area. 

- CARRIED 

(Alderman Bowers and the Mayor opposed) 
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DELEGATIONS & UNFINISHED BUSINESS (cont'd) 


Control of Beer Parlours and Other 
Premises in the Downtown Eastside : 
Anchor Hotel 


Council on October 8, 1974, having considered a report dated 
September 19, 1974, from the Police Department on various beer 
parlours in the Downtown eastside , and a memo from the Mayor dated 
September 30th, on this matter, resolved that the owners of the 
Anchor Hotel be asked to appear before Council and show cause why 
their license should not be suspended. 

Mr. R.G. Fox, Meredith and Company, appeared before Council 
on behalf of the lessor. Anchor Hotel Ltd. He reviewed the 
Police Department's report on this hotel beer parlour and submitted 
statements refuting the allegations contained therein. 

MOVED by Aid. Rankin, 

THAT the matter of the operation of the Anchor Hotel beer 
parlour be referred to the Standing Committee on Social Services 
for consideration in conjunction with a report from Inspector 
Lake of the Police Department on the current operation of this 
establishment; and 

FURTHER THAT when this matter is considered by the Committee, 
the owners and operators of the Anchor Hotel be present and submit 
a written statement to the Committee on this matter. 

- CARRIED UNANIMOUSLY 


At this point. Alderman Hardwick left the meeting. 


MANAGER'S, DEPARTMENTAL AND OTHER REPORTS (cont'd) 

DEPARTMENTAL GENERAL REPORT 
OCTOBER 18, 1974 (continued) 

Property Matters 
(October 18, 1974) 

City Land at S/W Corner of Gore and 
Union - Request for Parking Lot 
(Clause 1) 


Earlier in the proceedings. Council agreed to hear delegations 
from Mr. John Tate, owner of Puccini's Italian Restaurant and Mr. 
Ditmars representing the residents of the 800 Block Gore Avenue 
and 200 Block Union Street on this matter. 

Mr. Ditmars addressed the Council and referred to a petition 
from the residents of the 800 Block Gore Avenue and 200 Block Union 
Street requesting that Council not permit the City land at the 
south-west corner of Gore and Union to be used as a parking lot 
(copy of the petition previously circulated to Council) . 

Mr. Tate addressed Council on this matter and referred to a 
petition he had previously submitted to Council from a number of 
merchants in the area supporting the use of part of this City- 
owned land for parking. In addition, he stated that he had spoken 
to a number of the affected residents on Gore and Union, and residents 
of three houses on Union and one on Gore were in favour of the 
parking lot. It was suggested that an alternate location for the 
parking lot on this City-owned site should be explored. 

MOVED by Aid. Marzari, 

THAT the City-owned block bounded by Main , Prior , Gore and 
Union, be developed as landscaped open space at an estimated cost 
of $8,000; 

FURTHER THAT the City Engineer be instructed to carry out the 
landscaping; financing to come from existing Engineering capital 
funds . 

- LOST 

(Aldermen Bowers, Harcourt , Massey and Mayor opposed) 

cont'd. . . . 
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Property Matters 

(October 18, 1974) (continued) 

City Land at S/W Corner of Gore and 
Union - Request for Parking Lot 
(Clause 1) (continued) 


MOVED by Aid. Harcourt, 

THAT the Director of Planning report back to Council with an 
alternate proposal to permit a relocated parking area as well as 
a substantial amount of landscaping particularly in the area 
adjacent to Gore Avenue. 

- CARRIED 

(Alderman Marzari opposed) 

MANAGER'S GENERAL REPORT 
OCTOBER 18, 1974 (continued) 

Personnel Matters 
(October 18, 1974) 

The Council considered this report which contains two clauses 
identified as follows: 

CI. 1: Twenty-five Year Service Awards Ceremony 
CI. 2: Personnel Regulation No. 20 - Applications, 

Employment and No. 270 - Filling of Vacancies 

The Council took action as follows: 

MOVED by Aid. Harcourt, 

THAT the recommendations of the City Manager contained in 
Clauses 1 and 2 be approved. 

- CARRIED UNANIMOUSLY 


CI. 

1: 

CI. 

2 : 

CI. 

3 : 

CI. 

4 : 

CI. 

5: 

CI. 

6 : 

CI. 

7: 

CI. 

8: 


Property Matters 
(October 18, 1974) 

The Council considered this report which contains eight 
clauses identified as follows: 

Tenders for Lease - Situated S/E Corner Terminal 
Avenue & Columbia - Quebec Connector 
Villa Cathay Care Home Society and the Chinatown 
Lions 

S/E Corner Venables and Renfrew Streets 
Acquisition for Family Housing Project - 
3293 Findlay Street 

Lot 11, Block 93, D.L. 264A - 673 East 5th Avenue 
Consent to Sub-Lease City Lots 17-19, Block A2 , 
D.L. 2037 Situated 260 Terminal Avenue 
Assignment of Lease - 3205 West 41st Avenue 
Demolitions 

The Council took action as follows: 

Clauses 1 and 2 

MOVED by Aid. Harcourt, 

THAT the recommendations of the City Manager contained in 
Clauses 1 and 2 be approved. 

- CARRIED UNANIMOUSLY 

(Alderman Marzari opposed Clause 2) 

Clauses 3 to 8 Inclusive 

MOVED by Aid. Volrich, 

THAT the recommendations of the City Manager contained in Clauses 
3 to 7 inclusive, be approved and Clause 8 be received for information. 

- CARRIED UNANIMOUSLY 


mo 
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MANAGER'S, DEPARTMENTAL AND OTHER REPORTS (cont'd) 

DEPARTMENTAL GENERAL REPORT 
OCTOBER 18, 1974 (continued) 

Building Se Planning Matters 
(October 18, 1974) 

The Council considered this report which contains five 
clauses identified as follows: 

Cl. 1: Arbutus Gardens - 1955 West 33rd Avenue 

Development Permit Application No. 66096 
Cl. 2: Development Permit Application No. 67674 

1995 Kingsway 
Cl. 3: Development Permit Application No. 6767 3 

3950 Oak Street 
Cl. 4: Proposed Change of Use From One-Family Dwelling 

to Restaurant - 1427 Howe Street 
Cl. 5: Repairs to Fire Damaged Building - 1243 West 7th Avenue 

The Council took action as follows: 

Clauses 1 to 4 Inclusive 

MOVED by Aid. Massey, 

THAT the recommendations of the Director of Planning contained 
in the Clauses 1, 2 and 3 and the recommendation of the City Building 
Inspector contained in Clause 4, be approved. 

- CARRIED UNANIMOUSLY 

Repairs to Fire Damaged 
Building - 124 3 West 7th Avenue 
(Clause 5) 


MOVED by Aid. Massey, 

THAT the request on behalf of Mr. and Mrs. Robin Riddington to 
repair their fire damaged dwelling at 124 3 West 7th Avenue, be 
approved . 

- CARRIED UNANIMOUSLY 

Licenses & Claims Matters 
October 18, 1974 


Christmas Store Closing 
Hours (Clause 1) 


MOVED by Aid. Volrich, 

THAT no action be taken with respect to this Clause. 

- CARRIED 

(Alderman Bowers and the Mayor opposed) 

Finance Matters 
(October 18, 1974) 

Poser and Reser Expenditures 
(Clause 1) 


MOVED by Aid. Harcourt, 

THAT consideration of this Clause be deferred to the next 
meeting of Council and the Director of Social Planning be present 
to discuss the entire report with Council. 

1 - CARRIED UNANIMOUSLY 

i 
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MANAGER'S, DEPARTMENT AND OTHER REPORTS (cont'd) 

Illegal Suites: 
Hardship Cases 

The Special Committee concerning Illegal Suites - Hardship 
Cases, submitted the following report under date of October 18, 1974: 

"TlM CoonlttM of Officials has considsxed the following requests under 
the policy established by Council concerning Illegal Suites - Hardship 
Cases, and reports as follows: 

(a) The following applications recoHaended for approval by the 
Sub-CoBBittee be approved: 


Sidney Jaams Dodd (tenant), 960 Sast 53rd Avenue 
Therese Magee (owner) , 472 Bast 38th Avenue 


(b) the following applications be approved for one year from the 
date of this Resolution: 


Douglas R. Adans (tenant), 3605 West 8th Avenue 
Kulgeet Gill (owner), 3627 Bast 46th Avenue 
John Ntais (owner) , 2304 Stephens Street 
Blaine Zahorak (tenant), 3185 Gravely Street 
Shelley Ruth Bell (tenant) , 2980 Waterloo Street 
Jack Bisler (tenant), 1855 Bast 15th Avenue 
Francis Shiu Ran (owner) , 2047 Bast 22nd Avenue 
Garfield Byron H« Sundeen (tenant), 2617 West 7th Avenue 
Lorelei B. McLean (tenant), 3810 Collingwood Street 
Bertil VanBoer, Jr., (tenant), 173 S. W. Marine Drive 
Alfredo Bermudes ( owner) , 875 West 26th Avenue 
Robert J« Wilson (owner), 520 Bast 56th Avenue 


(c) the following applications be approved for six aonths from the 
date of this Resolution: 


Yvonne Helwig (tenant), #9 - 1774 Grant Street 
Bob Serake (tenant), #8 - 1774 Grant Street 


(d) in respect to the above mentioned, the City Building Inspector be 
instructed to withhold enforcement action and to carry out the 
policy as adopted by Council on December 17, 1963, and as amended 
by Council on November 10, 1964. 


(e) the following applications be not approved: 


Tarsem Singh Banga ( owner) , 1860 Island Avenue 
Dimitrios Kapantais (owner) , 820 West 18th Avenue 
Art Dyck and Judy Inters (tenants) , 1383 Bast 64th Avenue 
Kam Shing Mark (owner) , 3372 Nanaimo Street " 


MOVED by Aid. Bowers, 

THAT recommendations (a) to (e) inclusive contained in the 
foregoing Special Committee report dated October 18, 1974, be 
approved. 


- CARRIED UNANIMOUSLY 
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MANAGER'S, DEPARTMENTAL AND OTHER REPORTS (cont'd) 

Tender 749 - Dredging, Bank Protection 
Pile Driving - Area 6 False Creek 

The City Manager submitted the following report under date 
of October 18, 1974: 

" The City Bigineer reports as follows: 

'Tenders for the Dredging, Bank Protection and Piledriving in Area 6 
of False Creek were opened on October 15 i 1974 and referred to the City Ihgineer 
for tabulation and report to the City Manager, 

Three tenders were received, all have been checked and are in order. 
The bids are unit prices based on quantity estimates supplied by this Department. 
However, the total cost of the contract may vary according to the actual 
quantities measured dxiring construction. 

The low tender was submitted by Greenlees Piledriving in the amount of 

$247,155. 

The tender amount is within the departmental estimate and it is 
anticipated that the overall cost, including engineering overhead charges will 
approximate the budgeted funds for Winterworks in Area 6 for 1974-75* 

The award will be subject to the Contractor supplying a large dredge 
on November 15th to work in Area 6 full time; i.e. so that dredging can proceed 
in both Areas 6 and 10 at the same time; and subject to the Development Consultant 
arranging removal of the boats at West Coast Salvage by November 1st. In this 
regard, the starting date for the low bidder will be the 15th of November. 

The City ihgineer recommends that; 

(a) A contract be awarded to the low tenderer as follows: 

Greenlees Piledriving Company 

630 Taylor Street 

Vancouver, B. C. V6B 4H3 

Contract No. 749 $247,155. 

(b) A contract satisfactory to the Director of Legal Services 
and the City Engineer be entered into when all boats have 
been removed from Area 6 and when written guarantee has been 
received from Greenlees Piledriving Company stating that a 
large clam-shell dredge will be provided on November 15th. 

(c) In the event that Greenlees Piledriving is unable to provide a separate 
large dredge on November 15th, the contract be awarded to the second 
low bidder. Eraser River Piledriving Co. in the amount of $250,932, 
which is also within the departmental estimate provided that this Companj 
guarantee to provide a dredge on November 15th. 

(d) The bid bonds of the unsuccessful tenders be returned.' 

The City Manager RECOMMENDS the foregoing recommendation of the City 
Bigineer be approved. 


MOVED by Aid. Harcourt, 

THAT the recommendation of the City Manager contained in the 
foregoing report, be approved. 


- CARRIED UNANIMOUSLY 


9 1970 

Boara of Ac:niniST,ration, -Ju'y 3rd, 1S70 .... (WORKS) 


6. Sever on Pender Street from Slocan Street to 
Penticton Street. 


"T.V. inspection prior to proposed paving shows this old sewer is in 
poor condition. The estimated cost of relaying is $11,500. 

I RECOMMEND that $11,500 be appropriated from Account Code 0116/7903 
'Prior to Paving - Unallocated', in the 1970 Sewers Capital Budget." 


Your Board RECOMMENDS that the foregoing be approved. 


7. Closing Lane East of Rupert Street 
North of B.C. Hydro Right-of-Way 

"The assembly of lands for a potential housing project (FP 13) 
requires the closing of the lane east of Rupert Street from the B.C. Hydro 
right-of-way to the lane north. 

I RECOMMEND that the portion of lane shown outlined red on plan 
marginally n-ambered LF. 4.313 be closed, stopped up and title taken thereto 
and the closed lane be subdivided with the abutting City lands." 

Your Board RECOMMENDS that the foregoing be approved. 

C. Sewer on York Avenue from mid-block 
Manhole West of Arbutus Street to 
Arbutus Street 


"T.V. inspection shows this old sewer is in poor condition. 
It is also too small and, in this area, should be replaced with a larger 
twin sewer, preparatory to eventual sewer separation. 

The estimated cost of the new twin sewer is $11,900. 

I RECOMMEND that $11,900 be appropriated from Account Code 0116/7904- 
'Reconstruction and Relief - Unallocated* in the 1970 Sewers Capital Budget." 


Your Board RECOMMENDS that the foregoing be approved. 

9. Sewage Disposal System Connection 
W. B. Brovm. 3635 Turner Street 

The Medical Health Officer reports as follows: 

"The owners of 3635 Turner Street were requested to have 
their premises connected to the City sewer system. How- 
ever, they advise that they are iinable to comply with our 
order and they have authorized the work to be done by the 
City and costs be added to the tax roll for the above 
property. " 

Your Board 

RECOMMENDS : 

(a) That the City Engineer be authorized to provide the 
usual sewer connection on the City property and the 
Building Inspector to approve the submitted account 
for the balance of the connection when completed to 
the Building Inspector's satisfaction. 

(b) That the charges for the above work be added to the 
tax roll on the property at 3635 Turner Street. 
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Report of Standing Committee 
on Finance & Administration, 
October 3, 1974 


The Council considered this report which contains two clauses 
identified as follows: 

CI. 1: Health Department Tour 

CI. 2: Local Initiatives Program 1974 - 1975 

The Council took action as follows: 

Clauses 1 and 2 

MOVED by Aid. Bowers, 

THAT Clause 1 be received for information and the recommendatio 
of the Committee contained in Clause 2 be approved. 

- CARRIED UNANIMOUSLY 

Report of Standing Committee on 
Social Services, October 3, 1974 

The Council considered this report which contains five 
clauses identified as follows: 

CI. 1: Pofi Bar, 1716 Charles Street - Further 

Complaints of Residents 
CI. 2: Downtown Eastside Residents' Association - 

Closures of Lodging Houses 
CI. 3: Downtown Eastside Residents' Association - 

Rent Increase at 76 West 39th Avenue 
CI. 4: Downtown Eastside Residents' Association - 

Rent Increase Drake Hotel 
CI. 5: Franciscan Sisters of the Atonement - Black 

Topping and Drainage 

The Council took action as follows: 

Clauses 1, 3, 4 and 5 

MOVED by Aid. Rankin, 

THAT Clauses 1, 3, 4 and 5, be received for information. 

- CARRIED UNANIMOUSLY 

Downtown Eastside Residents' Association - 
Closures of Lodging Houses (Clause 2) 

MOVED by Aid. Rankin, 

THAT the resolution of the Committee contained in this Clause, 
be approved, after amendment as follows: 

"That the petition dated September 30, 1974, from D.E.R.A. 
requesting new housing in the Downtown East Side be 
referred to the Standing Committee of Council on Housing 
and that the Director of Legal Services be asked to 
examine Chapter 4, Section 4(a) and Chapter 5, Section (1) 
of the Archaeological and Historic Sites Protection Act 
and advise the Standing Committee of Council on Housing 
whether these Sections may be of use to the City in 
controlling the use of existing structures in the Gastown 
and Chinatown Historic Area. " 

- CARRIED UNANIMOUSLY 


(Underlining indicates 
amendraent ) 
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MANAGER'S, DEPARTMENTAL AND OTHER REPORTS (cont'd) 

Report of Standing Committee 
on Community Development, 
October 3, 1974 

The Council considered this report which contains five 
clauses identified as follows: 


CI. 1 

CI. 2 

CI. 3 

CI. 4 

CI. 5 


Neighbourhood Pub Applications 

Liquor Permit Application - 156 West Hastings 

Street Vendors 

Liquor Permit Application - 1018 Burnaby Street 
Illegal Suite Policy 


The Council took action as follows : 


Clauses 1 to 4 Inclusive 


MOVED by Aid. Volrich, 

THAT Clauses 1, 2 and 3 be received for information and the 
recommendation of the Committee contained in Clause 4 be approved. 

(Alderman Rankin opposed Clause 4) - CARRIED UNANIMOUSLY 

Illegal Suite Policy 
(Clause 5) 


MOVED by Aid. Volrich, 

THAT the recommendations of the Committee contained in this 
Clause be approved, after amending recommendation (A) to read as 
follows : 


" (A) That the Council approve the study on Housing Conversion 
as recommended today by the Standing Committee on Finance 
and Administration under the LIP Projects. If the City's 
LIP project application is not approved, a sample survey 
be carried out in the four designated areas within the 
next month to provide a good sampling of public reaction ; 
the Planning Department to provide an estimate of costs ~ 
of such a survey ." 

- CARRIED UNANIMOUSLY 

(Underlining indicates 
amendment) 


Report of Standing Committee on 
Civic Development, October 3, 1974 

The Council considered this report which contains two clauses 
identified as follows: 

CI. 1: Downtown Planning Report 

CI. 2: Preparation of a Preliminary Land Use Plan - 
Area 10 False Creek 

The Council took action as follows: 

Downtown Planning Report 
(Clause 1) 


MOVED by Aid. Massey, 

THAT the recommendations of the Committee contained in this 
Clause be approved after amendment to recommendation (b) to read 
as follows: 

" (b) That the Director of Planning prepare a summary brochure 
for public information to the distributed widely, free of 
charge, and that funds in the amount of up to $5,000 be 
approved to prepare 3,000 copies of the brochure. Funds 
to include fees for a professional writer, graphics 
assistance and printing costs. It is anticipated that 
this brochure would take one month to prepare." 


(Underlining indicates 
amendment) 


- CARRIED UNANIMOUSLY 
cont ' d . . . . 
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Report of Standing Committee on 
Civic Development, October 3, 1974 
(continued) 


Preparation of a Preliminary Land 
Use Plan - Area 10 False Creek 
(Clause 2) 


MOVED by Aid. Massey, 

THAT the recommendations of the Committee contained in this 
Clause, be approved. 

- CARRIED UNANIMOUSLY 

Report of Standing Committee 
on Finance & Administration, 
October 3, 1974 


Development Permit Application 
Process (Clause 1) 


MOVED by Aid. Bowers, 

THAT this Clause be received for information. 

- CARRIED UNANIMOUSLY 

Report of Standing Committee on 
Civic Development, October 10, 1974 

Downtown Planning Report 
(Clause 1) 


MOVED by Aid. Massey, 

THAT the recommendations of the Committee contained in this 
Clause be approved. 

- CARRIED UNANIMOUSLY 

Report of Standing Committee on Finance 
and Administration and Vehicles for 
Hire Board, October 10 , 1974 


Buster's Auto Towing 
(Clause 1) 


MOVED by Aid. Bowers, 

THAT the recommendations of the Committee contained in this 
Clause be approved. 

- CARRIED UNANIMOUSLY 

Report of Standing Committee 
on Finance & Administration, 
October 10, 1974 


The Council considered this report which contains two clauses 
identified as follows: 

CI . 1 : Urban Reader 

CI. 2: VanDusen Botanical Gardens 

The Council took action as follows: 

Urban Reader 
(Clause 1) 

MOVED by Aid. Bowers, 

THAT the recommendations of the Committee contained in this 
Clause be approved. 

- CARRIED UNANIMOUSLY 


cont ' d . 


Regular Council, October 22, 1974 

MANAGE R'S, DEPARTMENTAL AND OTHER REPORTS (cont'd) 


27 


Report of Standing Committee 
on Finance & Administration, 
October 10, 1974 (continued) 

VanDusen Botanical Gardens 
(Clause 2) 


The Chairman requested and received permission that the 
following statement contained in this Clause be amended to read 
as follows : 

"The Park Board had suggested that $240,000 be provided 
from the 1975 Supplementary Capital Budget. " 

MOVED by Aid. Bowers, 

THAT the recommendations of the Committee contained in this 
Clause be approved. 

- CARRIED 

(Aldermen Harcourt and Rankin opposed) 

Report of Standing Committee 
on Waterfront & Environment, 
October 10, 1974 

The Council considered this report which contains two clauses 
identified as follows: 

CI. 1: Street Lighting 

CI. 2: Street Lighting Study 

The Council took action as follows : 

Clauses 1 and 2 

MOVED by Aid. Massey, 

THAT Clauses 1 and 2 be received for information. 

- CARRIED UNANIMOUSLY 

Report of Standing Committee 
on Housing, October 15, 1974 

The Council considered this report which contains five 
clauses identified as follows: 

CI. 1: Fire By-law Enforcement 

CI. 2: Tenant Relocation in the Core Area 

CI. 3: Vancouver East Lions Senior Citizens 

Housing Project 
CI. 4: Senior Citizens' Housing Site at 5th 

and Renfrew 

CI. 5: Enforcement of Lodging Housing By-law 
on "Inside Rooms" 

The Council took action as follows 

Clauses 1 to 5 Inclusive 

MOVED by Aid. Harcourt, 

THAT the recommendations of the Committee contained in Clauses 
1 , 2 and 3 be approved and Clauses 4 and 5 be received for 
information . 


- CARRIED UNANIMOUSLY 
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MANAGER'S, DEPARTMENTAL AND OTHER REPORTS (cont'd) 

Travel Expenses : 
Alderman Harcourt 

Alderman Harcourt requested permission to travel to Ottawa 
to meet with senior C.M.H.C. Officials to discuss a number of 
matters related to housing in the City of Vancouver. 

MOVED by Aid. Volrich, 

THAT approval be given to Alderman Harcourt to travel to 
Ottawa to meet with senior C.M.H.C. Officials on housing matters; 

FURTHER THAT the City pay all expenses incurred by Alderman 
Harcourt in this regard. 

- CARRIED UNANIMOUSLY 

Report of Special Committee re 
Orpheum Theatre, October 17, 1974 

The Special Committee re Orpheum Theatre submitted the following 
report dated October 17, 1974, with respect to proposal call for 
construction management : 

"a meeting of the Special Committee re Orpheum Theatre was 
held on Thursday, October 17, 1974. Alderman Massey advised 
that a meeting of the Clients' Committee re Orpheum Theatre had 
been held on October 15, 19 74 to discuss the questions of Pro- 
posal Call for Construction Management and retaining the ser- 
vices of Consultants for acoustical engineering services for 
renovations to the Orpheum Theatre . 

Arising from the recommendations of the Clients' Committee 
to the Orpheum Theatre Committee, it is recommended 

A. THAT the architects discuss the matter of Proposal Call for 
Construction Management directly with Mr. A. Langley, Assist 
ant Director of Construction and Maintenance, rather than 
reporting back to the Clients' Committee; 

B. THAT Bolt, Beranek £> Newman Inc. and Barron and Strachan be 
retained as Consultants for acoustical engineering services 
for renovations to the Orpheum Theatre; 

C. THAT the City Manager be requested to undertake the fee 
contractual arrangements on a per diem basis, such fees 
not to exceed $71,000; with the scope of services to be 
provided in accordance with the letters from Bolt, Beranek, 
and Newman Inc. under date of October 2, 1974 and Barron 
and Strachan under date of October 3, 1974. " 

(Letters on file in City 
Clerk's Office) 

MOVED by Aid. Bowers, 

THAT the recommendations of the Special Committee contained in 
the foregoing report be approved. 

- CARRIED 

(Alderman Rankin opposed) 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Harcourt, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Rankin, 

THAT the report of the Committee of the Whole be adopted. 


- CARRIED UNANIMOUSLY 
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MOTIONS 


1. Control of Demolition 
of Buildings 


At the Council meeting of October 8, 1974, Alderman Rankin 
submitted the following Notice of Motion which was recognized by 
the Chair: 

"THAT Council request the Director of Legal Services to 
bring forward a suitable By-law covering control of 
demolition of all buildings in the City of Vancouver." 

MOVED by Aid. Rankin, 
SECONDED by Aid. Marzari , 

THAT the foregoing motion be amended to read as follows : 

"THAT Council request the Director of Legal Services to 
report on a suitable By-law covering control of demolition 
of buildings in the City of Vancouver, with specific 
reference to the Toronto By-law." 


- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 11:00 p.m. 


* * * * * 


The foregoing are Minutes of the Regular Council meeting 
of October 22, 1974, adopted on October 29, 1974. 



MAYOR 



CITY CLERK 
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WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 

RECOMMENDATIONS ; 

1. Lease of Portion of Glen Drive, South of Malkin Avenue, 
D.L. 182 

The City Engineer reports as follows: 

"On April 30, 1974 ^ Council approved the lease of Lot 5, Block 48, 
D.L. 182 together with Lots 1 to 6, Subdivision 48, Block F, Vh, D.L. 182 
to Bowell McLean Motor Co. Ltd. This company now wishes to lease a portion 
of Glen Drive which is adjacent to the above leased property. 

This portion of Glen Drive is not open and is bounded on the north 
and south by railway tracks. The applicant has arranged with Burlington 
Northern Railway Company for a private crossing to this site. The area 
has been filled. 

I RECOMMEND that the portion of Glen Drive, south of Malkin Avenue, 
as shown outlined red on plan marginally numbered LF 7105 be closed, stopped 
up and leased to Bowell McLean Motor Co. Ltd. subject to the following 
conditions : 

(a) the applicant to make all necessary arrangements for the 
private crossing of the railway tracks on Glen Drive; 

(b) the term of the lease be ten years, commencing July 1, 
1974, with a six month notice of cancellation if required 
for municipal purposes; 

(c) the rental for the initial two years of the lease to be for 
the sum of $2,936.00 per year plus taxes as if levied, and 
the next three years to be for the sum of $3,915.00 per year 
plus taxes as if levied. Payments are to be made on a monthly 
basis, with a five-year review to apply from July 1, 1979, in 
accordance with the recommendation of the Supervisor of Property 
and Insurance; 

(d) the lease area to be used for parking and storage only and 
no buildings shall be placed on the lease area; 

(e) the City to have the right of entry at any time to the lease 
area for the purpose of construction or maintenance of public 
utilities; 

(f) the agreement to be to the satisfaction of the Director of 
Legal Services and the City Engineer." 

The City Manager RECOMMENDS the foregoing be approved. 

2 . Sidewalk Reconstruction 

The City Engineer reports as follows: 

"On September 18, 1973, Council adopted a recommendation of the 
Standing Committee of Council on Finance & Administration that the City 
adopt a Policy that reconstruction and replacement of existing sidewalks, 
not be by Local Improvement, but be paid for by the citizens at large. 

Acting on this recommendation, the City Engineer included the sum 
of $100,000 in the 1974 Streets Basic Capital Budget for the reconstruction 
of deteriorated sidewalks. The submission was approved subject to a further 
report to Council. 

This sum will enable the Engineering Department to commence replacing 
sections of sidewalk throughout the City which have deteriorated to a point 
where normal maintenance can no longer economically provide a satisfactory 
walking surface. Funds to continue the reconstruction of deteriorated side- 
walks at a very modest rate have been included in the 1976-80 Capital Works 
Program. 


Cont'd . . 
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I RECOMMEND that Council approve the expenditure of $100,000 contained 
in the 1974 Streets Capital Budget for the reconstruction of deteriorated 
sidewalks . " 

The City Manager RECOMMENDS that the foregoing be approved. 


3 . Conversion of Engineering Department Radio Systems 
The City Engineer reports as follows: 

"The conversion of the Engineering radio systems to "repeater" operation 
was approved in principle by Council on May 29, 1973 and was included in 1974 
Supplementary Capital Budget which was presented to Council on May 28, 1974. 
Council approved the allocation of funds for this project subject to a detailed 
report being presented. 

The following is the detailed report requested: 

The Engineering Operations Branches are experiencing difficulties because 
of the overloading on their radio channels which do not permit adequate communi- 
cation and reduces the efficiency of their operations. It is essential that these 
radio systems be converted as soon as possible to provide adequate radio communi- 
cation for the Engineering Department, particularly during emergencies such as 
floods, broken watermalns and snow removal. 

The conversion of the Engineering channels to "repeater" operation will 
enable employees to hear both sides of all conversations and will make it possible 
to communicate directly from one mobile to another. With the present radio systems 
it is necessary for the operator to relay all messages between mobiles which is 
time consuming and introduces the possibility of misunderstandings and errors. 
The "repeater" operation which allows both sides of the conversation to be heard 
will eliminate one mobile "talking over" the conversation of another accidentally 
which causes considerable interruption and confusion on the present system. 

A two year program is proposed for converting the Engineering radio systems 
to "repeater" operation at an estimated cost of $124,000. The first phase which 
is proposed for 1974 at an estimated cost of $67,000 will convert the two Engineer- 
ing systems now being used by the Operations Branches which work out of the Manitoba 
Yards . 

The second phase which is proposed for 1975 at an estimated cost of 
$57,000 will be advanced to convert the radio system used by the Electrical Division 
and the Pound. To alleviate the crowding on the systems used by the other Engineer- 
ing Operations Branches , the vehicles used by the Shops-Garage and the Traffic 
Paint Shop will also be transferred to the new Electrical system. 

The Parks Board and the School Board who are presently sharing the existing 
Electrical System will remain on it. A request to retain this simplex frequency 
has been made to the Federal Department of Communication who control the assign- 
ment of frequencies. The Parks Board want to convert to the repeater system to 
have the ability to talk from vehicle to vehicle but do not have the funds at this 
time. The new system will be adequate for them to be added in the future. 

Considerable engineering work is required to design and Implement the 
radio conversions. Because of the present commitment for the design of the Police 
radio system, new ELre Alarm systems and new Communication Centre, the Electrical 
Division is unable to do the work on the Engineering R^io. It will be necessary 
to have a consultant design the system and to hire a temporary Electrical Tech- 
nician I in the Electrical Engineering Division to do the detailed investigation 
of the existing radio sets to be converted. It is estimated that the consultant's 
fee will amount to $8,000 and the cost of a temporary Electrical Technician I for 
six months will amount to approximately $7,000. These engineering costs are 
included in the $124,000 estimated for the conversion. 

The Director of Personnel Services concurs with the classification of the 
Electrical Technician I to perform this work. 


Cont'd . 
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Clause 3 cont'd 

The City Engineer RECOMMENDS that: 

(a) $67,000 be appropriated in the 1974 Supplementary Budget for the first 
phase of converting the Engineering Radio Systems to "repeater" systems. 

(b) $57,000 be approved in principle for the second phase to be included 
in the 1975 Supplementary Capital Budget. 

(c) That a Consulting Engineer be engaged to prepare the design and 
specifications for the systems. 

(d) That an Electrical Technician I be employed for a period of six months 
to carry out the detailed work on this project. The costs for the Consultant and 
Electrical Technician I are included in the estimated cost of this conversion 
project." 

The City Manager RECOMMENDS that the foregoing recommendations of the 
City Engineer be approved. 

4. Pacific Center Parking Garage Equipment - Block 42 - 
Tender No. 28-74-10 

The City Engineer reports as follows: 

"In accordance with Sections 16.01 and 16.02 of the Pacific Center Lease 
Agreement, the City is responsible for maintaining and operating the parking 
facilities in Blocks 42 and 52 as a single parking garage. The most recent 
plans received by the City Engineer indicate a total of 1554 parking spaces 
on two levels in these two blocks. Extension of the Block 52 parking control 
facilities to Block 42 will require the installation of additional equipment. 
Tenders for the necessary equipment were opened by the City Manager on August 
19, 1974, and referred to the City Engineer. He reports as follows: 

Two tenders (attached) were received and are considered in order of price. 

I. Bid No. 1 is the lowest bid, meets the specification and is recommended. 

II. Bid No. 2 fails to meet the specification, was submitted as a 'proposal* 
and did not include the necessary bonds. 

A number of additional items were included in the tender. Approval of the 
following are recommended: 

(^X) Revision of existing exit booths by reducing the level of chairs and 

cash registers and installing sliding glass windows for improved 
'human engineering' ($i2,000 total price). 

Cii) Inclusion of 'monthly' counter in the total activity panel ($600 total 
price). 

fixi) "Anti-passback" system including automated exit gates for monthly 

parkers. This package will automate about 407o of the peak hour exiting 
activity and result in an annual saving of approximately $20,000 in 
payroll costs ($5,750 total price). 

(iii) a. Supply of 4,000 monthly parker pass cards for above system ($7,000 

total price). 

(iv) Silent manually operated burglar alarm devices in two booths and the 
office area ($900 total price). 

(v) Closed-circuit television coverage of the entrance ways in Block 42 
and 52 to receivers in both office area and main control booth ($8,980 
total price). These items are required principally to reduce the 
level of vandalism and damage to the parking equipment, as well as to 
monitor operating problems at the entrance gates. 

(vi) Duplicate (slave) parking control equipment in the office area ($5,100 
total price). This equipment would be of assistance to the lot manager 
in controlling the operation while attending to other duties. 
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Clause 5 Cont'd 

Proportion of Taxes 6,838 7,894 

Insurance 419 444 

The invoice for insurance has not yet been received. An increase of 67. is 
assumed. 

Signage Repairs 300 242 

Signage repairs are somewhat greater than anticipated due to the delay in the 
major signage program which was to have been coincidental with the completion 
of the Block 42 portion of the garage. 

Operating Expenses $12,758 $14,899 

The principal components of the operating expenses have increased significantly. 
Wages have increased from $5,916 to $7,752 per month. The annual business tax 
has increased from $18,700 to $43,700 per year. This extraordinary increase is 
due to a combination of factors affecting the assessment base and is not likely 
to recur. While these two components account for an increase of almost $4,000 
per month, other operating expenses have been reduced by $2,000 per month. 
This reduction follows the high "start-up" expenses incurred during 1973. 

Management Fee 833 833 

The management contract with the Downtown Parking Corporation has expired and 
is being continued on a month to month basis. 

TOTAL $52.695 $55.859 

Summary 

Whereas the operation lost $70,690 in 1973, current indications are that, 
after paying $138,425 in municipal taxes, it will break even and possibly earn 
$10,000 in 1974. 

The City Manager submits the foregoing report for Council's INFORMATICS." 


6. Amendments to the Greater Vancouver Sewerage and 
Drainage Act 


j The City Engineer reports as follows: 

"The following report is submitted in response to a request from Alderman 
Bowers for background information concerning the recent amendments to the 
' Greater Vancouver Sewerage District Act dealing with waste disposal, 

i Discussions of Regional Disposal operations began in the early 1970 's. On 

March 16, 1971, a report was forwarded to Council, outlining an essentially 
1 voluntary Regional disposal system which municipalities could opt into. Refuse 
j collection was to remain a municipal function except where individual municipal- 
I Itles requested a regional service. Take-over of existing municipal landfills 
was to receive a low priority. Council approved the endorsation of the proposals, 
with particular emphasis on problems of semi-solids, oils and other non-sewerable 
wastes, as recommended by the City Engineer. 

The Regional District report in 1971 contained various recommendations 
amongst which was that "Appropriate supplemental letters patent be requested 
from the Provincial Government" in order for the District to assume responsibility 
for dealing with all matters pertaining to disposal of solid, semi-solid and wet 
(non-sewerable) solid wastes. These letters patent asked for far more authority 
than had been originally proposed and introduced compulsion. The City objected 
to these and demonstrated that Vancouver stood to lose because our operation was the 
most economic in the region and compulsory joining of regional disposal would raise 
our costs as well as reduce the life of our disposal site. After much discussion 
and exchange of information at the officials level the Regional District decided 
to not request supplementary letters patent and proceeded to obtain a change 
in the Greater Vancouver Sewerage and Drainage Act, which would provide the authority 


Cont'd . 
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10. Disposal of Toxic and 

Flammable Liquid Wastes 

The City Engineer reports as follows: 

"In April, 1970, the Municipality of Burnaby closed its Stride 
Pit disposal area to receipt of 'liquid wastes' from surround- 
ing municipalities. This created an immediate problem for 
certain ' liquid waste ' collectors and certain industries and 
commercial operations. As a result, representations have been 
made to His Worship the Mayor and certain members of Council 
and to the Medical Health Officer, the Director of Permits 
and Licenses and to the City Engineer, pointing out the diffi- 
culties which have developed in connection with disposal of 
these kinds of wastes and seeking an early solution to the 
problem. 

In 1968, anticipating the general growth of this kind of problem 
in the Greater Vancouver area, I discussed it with the Commis- 
sioner for the Greater Vancouver Sewerage and Drainage District, 
as a result of which he recommended to his Administration Board 
that he be authorized to undertake an investigation of the sub- 
ject. On January 50, 1969, his Board authorized the investi- 
gation and in November, 1969, the Commissioner submitted his 
report to the Sewerage District. I quote the conclusion of 
that report: 

' Conclusion 

Disposal of toxic and flammable liquid trade wastes in 
the Greater Vancouver area does not warrant, at this 
time, the establishment of a regional disposal system 
by a public organization. It has been generally accepted 
that disposal of difficult wastes is the responsibility 
of the industry generating the wastes and no justification 
can be seen for any change in this philosophy. Specific 
problems should be dealt with on an individual basis as 
is done to control air pollution; that is, by adequate 
regulations to control disposal coupled with strict en- 
forcement of such regulations.' 

Since that report was received. Metropolitan Seattle has become 
concerned about facilities for handling oily wastes. Also since 
that time, the Greater Vancouver Regional District has established 
a committee on waste disposal, and I believe that committee has 
in mind the problem that may be developing respecting disposal 
of toxic and flammable liquid wastes. 

I have recently discussed this situation with Commissioner 
Bxonnell of the Greater Vancouver Sewerage and Drainage District, 
and we both recognize, apart from the problems put to us by the 
businesses and industries to which I have made reference, there 
is the rapidly growing concern that both the municipal sewerage 
systems and the Sewerage Dis"trict systems" and disposal plants 
can become adversely affected at an increasing rate, if adequate 
solutions are not found for the handling of these materials. 

If Council approves the recommendation herein, I shall supply 
the Sewerage District with what information we have received, 
including the representations which have been made to His Worship 
the Mayor and the civic departments referred to. 

This recommendation is being submitted on behalf of the City 
Medical Health Officer, the Director of Permits and Licenses 
and the City Engineer. 

AMENDED J recommend that Council' request the Greater Vanco'uver Sewerage 
SEE PAGE./.t«*r and Drainage Board to up-date its report on the Disposal of 

Toxic and Flammable Liquid Wastes and that, of course, examina- 

~ tion be coordinated with whatever work is being done by the 
Regional District's committee on waste disposal." 

.... Cent ' d . 
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to, in general, permit the District tD dispose of all types of waste without further 
recourse to the member municipalities, and regulate all waste disposal facilities 
within the District by passage of a By-law. The exact wording of the amendment 
is attached for information. 

Section 7A(1) in the amendment provides that the objects of the G.V.R.D. 
shall also be the disposal of waste in substantial accordance with a report of 
the Board of Engineers. This report recommended that in effect: 

(i) That there be two disposal sites, one at Burn's Bog and one 
at the Surrey Bend area. 

(ii) That the under taking not be proceeded with unless a 
sufficient number of the municipalities, in the eastern 
and northern parts to make a viable operation, agree to 
participate. 

Certain of the easterly and northerly member municipalities are in immediate 
need of a solid waste disposal site and the G.V.R.D. has undertaken to bring 
in a report by October, 1974, to deal with this situation. 

This report is in the process of preparation. However discussions with 
G.V.R.D. staff members suggests that the report will likely recommend that 
a disposal site be acquired and operated by G.V.R.D. in the eastern section 

and that Vancouver continue to own and operate its present site in Delta. Reconnnend- 
ations concerning the financing and method of capital cost distribution have not 
been finalized and will have to be reviewed carefully when the report is available 
to determine how the City of Vancouver (and other municipalities not benefiting 
directly) will be affected. 

With the passage of the Amendment to the Sewerage and Drainage Act the 
G.V.R.D. has all the authority needed to implement what appears to be the 
present objectives. The District may also by passage of a By-law regulate 
all aspects of any waste disposal facilities in the G.V.R.D. as outlined 
in Section 7A(3) of the amendment including those operated by Vancouver City. 
It is understood, however, from G.V.R.D. officials that this section is to 
provide control over private operators only, however, it could be applied to 
the City. 

In the present circumstances, pending the completion of the current 
review by G.V.R.D. of short term needs for solid waste disposal, there 
appears to be no need for the G.V.R.D. to pass By-laws pursuant to the recent 
amendments to the Greater Vancouver Sewerage District Act. 

In general, it appears that a regionally operated disposal site in the 
enstern sector of the Region might be economically sound. It is probable 
that those municipalities now without adequate disposal facilities will 
choose to opt into a Regional scheme. However, no rationale is seen for 
inclusion of the Vancouver site in a Regional scheme simply because it 
exists. Vancouver now handles refuse from Delta, White Rock, and University 
Endowment Lands, as well as from the City of Vancouver and many private 
contractors. Vancouver has operated a landfill for many years and has 
gained substantial practical experience and knowledge in the operation of 
a landfill site. In many ways, Vancouver's facilities to 'back-up' and 
support a landfill operation substantially exceed those which could be 
provided economically by a Regional service. Unless a substantial cost 
advantage to Vancouver can be proven it is considered that total regionalization 
is not warranted. Analyses to date show that this is not likely to be the case." 

The City Manager submits the above report of the City Engineer for Council's 
INFORMATION. 
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BUILDING & PLANNING MATTERS 

RECOMMENDATION 


1, Building By-law Appeal Board 

The City Building Inspector reports as follows: 

"On February 19th, 1974, Council passed the following 
resolution: 

' (1) THAT the City should have a Board of 

Appeal to deal with new methods, materials 
and procedures. 

(2) THAT subject to the approval of the Minister 
of Municipal Affairs, the Board be the one 
established by the Provincial Government 
under the authority of Section 719B of the 
Municipal Act. ' 

Honourable J. Lorimer, Minister of Municipal Affairs, in 
response to a letter from the Director of Permits and 
Licenses, advised us to contact Mr. W.J. Larter of his 
Department. The City Building Inspector met with Mr. 
Larter in Victoria and discussed the matter of Vancouver 
using the services of the B.C. Building Code Appeal Board. 
Mr. Larter and Mr. Currie, Chairman of the Board, advised 
that it would not be possible on the basis of Item (1) 
above of the Council resolution. They pointed out the 
power they had under the Municipal Act permitted them to 
allow appeals involving the interpretation or application 
of the Code , but they had no power to deal with new 
materials, methods or procedures. 

The report to Council of February 19th, 1974, recommended 
dealing with new materials. This was proposed following 
the lead of by-laws governing the Boards of Appeal in 
Calgary, Edmonton and Winnipeg. Since then it has come 
to our attention that the Associate Committee on the 
National Building Code is becoming involved in the matter 
of evaluation of materials, systems and components. This 
will be a more satisfactory way of dealing with new mater- 
ials and methods than it would be through a Board of Appeal. 
In the meantime, the Building By-law gives the Building 
Inspector the power to deal with new methods and materials. 

It is proposed therefore that the terms of reference for an 
Appeal Board be changed to be in accord with that which is 
in the Municipal Act. A proposed draft amendment to the 
Building By-law, which would cover the point made by the 
Provincial officials, was sent to Mr. Larter on April 30th, 
1974. On May 15th, 1974 he advised me by telephone that he 
believed they would be able to allow Vancouver to use the 
B.C. Building Code Appeal Board but that he was waiting for 
confirmation from the Minister. I sent a further letter on 
June 21st, 1974 and was advised by telephone that the Minister 
had been reminded but had not given a firm answer. 

In view of the foregoing. Council may wish to consider setting 
up a local Appeal Board with power to rule on interpretation 
of the By-law. It is suggested that the Board could be made 
up of the following: 

1 member of the Architectural Institute of B.C. 

1 member of the Association of Professional 
Engineers of B. C. (Structural) 

1 member of the Association of Professional 
Engineers of B.C. (Mechanical) 

Cont'd ... 
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(BUILDING - 2) 


1 representative of the Amalgamated Construction 

Association 

1 representative of the Housing & Urban Development 

Association 

1 representative of the Canadian Underwriters' 

Association 

1 member of the Law Society of B.C. 

It is suggested that such persons be chosen by the Council 
rather than recommended by the pertinent organization. It 
is felt that members should be chosen having regard to their 
knowledge of building in general, the National Building Code, 
as well as their general ability to exercise judgment in an 
objective way. Some reasonable honorarium and amount to 
cover expenses should be provided. 

An Appeal Board will require technical and clerical assis- 
tance. It is difficult at this point to estimate how much 
will be involved but at least a secretary will be required 
to prepare agendas and keep records. 

On the basis that Council wishes to establish a Board of 
Appeal, the following recommendations are made: 

(1) That an Appeal Board be established with power to 
rule on interpretation of the Building By-law and 
that its membership should be similar to that pro- 
posed in this report. 

(2) That the Law Department be instructed to bring for- 
ward an appropriate amendment to the Building By-law 
to establish such Board. 

(3) That the Director of Permits and Licenses arrange for 
temporary part-time assistance in the Permits and 
Licenses Department, to provide secretarial service 
to the Building By-law Board of Appeal. 

FURTHER, that the Director report on the experience 
when appropriate, after the Board has been operating. 

Note : 

A copy of Section 719 (B) of the Municipal Act, and a copy of 
the Terms of Reference for the Provincial Building Code 
Appeal Board are attached for information. 


The City Manager RECOMMENDS' that the foregoing recommendations, 
contained in the report of the City Building Inspector, be approved. 


2, Zoning and Development By-law 
Recommended Changes 


"City Council, at its meeting on December 11, 1973, approved the 
recommendations of a report concerning the procedural by-law 
and administrative changes necessary for the effective processing 
of development permits. The recommendations in that report, 
(including by-law changes), were designed to reduce the length of 
time taken from receipt of the application to the issuance of a permit. 
The by-law changes have not yet been effected. 

As City Manager, I RECOMMEND that: 


Cont • d . • 
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Clause #2 continued : 

The Director of Legal Services, in consultation with the 
Director of Planning, be instructed to draft amendments 
to the Zoning and Development By-law, to give effect to 
the following changes, after arranging for the necessary 
Public Hearings; 

(a) Enforcement 

To give the Director of Permits and Licenses responsibility 
for enforcement of the By-law. 

(b) Permit Applications to be submitted to the 
Director of Permits and Licenses' 

To amend Part III, Section 8, (1) (a) to require applicants 
to submit Development Permit Applications to the Director of 
Planning or to the Director of Permits and Licenses. 

Comment 

This amendment will regularize the present and proposed 
procedure whereby applications ar^ received in the Depart- 
ment of Permits and Licenses. 

(c) Erection of more than one principal building on 
one Site in an Industrial District" 

To eliminate the Industrial District (M) from Section 3(9) (a) (ii) 
and alter the "M" Schedule as necessary. 

Comment 

At the present time, the Director of Planning may exercise 
discretion concerning the erection of more than one principal 
building on one site - this requirement is not considered 
necessary in an Industrial District. 

(d) Validation of Existing Yards 

To amend the By-law to give automatic approval for Side Yards 
if the addition conforms in all other respects with the require- 
ments of the By-law. 

To refer to the Director of Planning if either the front or 
rear yard does not conform with the requirement of the By-law. 

To eliminate the limitation for yard requirements noted at 
Part II 3 (9) (a) (i) of the By-law. 


Comment 

There are many instances of requests for additional develop- 
ment, but on submission of plans it is found that the 
existing yard allowances do not comply with the By-law as 
the building has been "in situ" since construction and 
alteration would be impractical. This has caused annoy- 
ance to the applicant as delay has occurred by reason of 
the By-law requirement for the application to be dealt with 
by the Technical Planning Board. 

( e ) Multiple Conversion Dwellings 

This involves control of "illegal suites," all of which have 
been approved by the Technical Planning Board and as a 
condition applicable to the Development Permit, the applicant 
must obtain a license from the Chief License Inspector. 

It is recommended that the renewal procedures be reviewed by 
the Director of Planning and the Director of Permits and 
Licenses, with a view to eliminating the need for reapplicat ion 
for a Development Permit, and providing for a statutory 


Cont'd . . • 
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declaration or other form of application for the issue of a 
City license. The Director of Permits and Licenses also to 
report on institution of an inspection service to maintain 
staff involvement , without inconveniencing the applicant 
unnecessarily. 

( f ) Floor Space Ratio in Family Dwellings 
(RS g RT ScheduleTy 

To change the floor space ratio to 0.60 for the gross floor 
area, excluding sundeck and ancillary buildings. The site 
coverage to be not more than 3 5% for principal and ancillary 
buildings with the proviso that in any event ancillary 
buildings can be 500 sq. ft. 

Comment : 


The present floor space ratio is 0.4-5 for habitable 
accommodation in RS areas. In RT areas, the gross floor 
space ratio is 0.4-5 at the present time. 

Examination of Board of Variance agendas discloses that 
most applications for relaxation of the FSR relate to lots 
of 33' in width. In fact, there are practically no requests 
for relaxation of the FSR in the case of 50' lots as a 
developer may build a house of 2700 sq. ft. of habitable 
area. 

Under the present regulations, developers on a 33' lot can 
build a house with habitable accommodation of about 1800 
sq. ft. and in many instances, this leaves actual floor space 
in the basement area which, technically, cannot be developed. 

This condition applies only to single family dwellings and 
the change will result in the legal development of some 
basements . 

(g) Distance between Dwelling and Ancillary Buildings 
in RS, RT and RM Schedules 

To delete the distance requirements. 

Comment : 


The By-law now states, "no ancillary building shall be 
closer than 12' to any dwelling on the property." 


(h) Garages for Family Dwellings 

To delete the limitation of size. 
Comment : 


The By-law in the RSI and similar schedules provides that 
a garage may "not occupy an area greater than 25% of the 
minimum rear yard - or 460 sq. ft., whichever is the 
greater." The size of the garage or ancillary building 
will be governed by the limitation of the floor space ratio 
and site coverage noted above. 


The City Manager RECOMMENDS that the foregoing recommendation be 
approved . 


(BUILDING - 4) 
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FIRE & TRAFFIC MATTERS 

RECOMMENDATION 

1. Participation in Urban Goods Movement Study to 
be Conducted in Vancouver 


The City Engineer reports as follows: 

"The Roads and Transportation Association of Canada with the assistance 
j of the Ministry of State for Urban Affairs has proposed a research project into 
j urban goods movement to evaluate possible changes in the goods movement fimction 
' in Canadian cities. The study will involve data collection and analysis in both 
I Vancouver and Regina, RTAC personnel have indicated that the preferred method of 

participation by Vancouver would be the provision of a portion of the study cost, 

say #5,000, out of the total estimated $100,000. 

Basic data related to goods movement would be usable for many studies carried 
' out by the Engineering Department. The analytical techniques which would be 

developed in the study could be used subsequently by City staff. In view of the 
; relatively small proposed contribution by the City, our participation seems well 
j Justified. Although a vacancy in our Transportation Branch makes full participation 
i in lieu of a financial contribution impossible, civic staff will participate in 

this study to ensure we are able to make good use of the material produced. This 

study was referred to in the recent presentation from this Department dn truck 

routes. 

The Comptroller of Accoixnts advises that if Council wishes to approve parti- 
j cipation in the study $5,000 will be provided for this purpose from the Contingency 
Reserve. " 

The City Manager RECOMMENDS that City Council authorize a 
contribution of $5,000 toward the study in Vancouver, the payment 
to be made to the Minister of State for Urban Affairs in a manner 
to be approved by the City Manager. 


FO.-; CQUUai KllQK SEE PAGE(S)...i:'6£. 
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FINANCE MATTERS 

RECOMMENDATION 

1. Sewer Separation on Private Property 

The City Manager has received the following report from the 
Director of Finance. 

"On July 23 and July 30, 1974 City Council considered reports 
of the City Engineer and Finance Committee regarding sewer separation on 
private property and the various options with regard to who should pay 
the cost and how it might be financed. Council's action was that: 

1. In existing separate sewer areas, (e.g. Still 
Creek) where pollution is being caused by defects 
on private property, the property owner bring his 
system up to City standards at his cost, but with 
the opportunity to finance the work through the 
City (estimated cost $300-400,000 in 1974 dollars). 

2. In areas where combined sewers are being changed 
to separate sewers, the City to pay the cost of 
all work between the property line and the 
building with property owners paying for all 
changes inside the buildings - estimated cost to 
City of $2,000,000. (This $2,000,000 is 1974 
dol lars. ) 

3. And further, that all property owners under item 
2 above be given the opportunity of paying for 
the balance of the sewer separation costs on an 
optional basis of financing by the City over a 5, 
10 or 15 year period. 

The City Engineer pointed out that I had not had an opportunity 
to review the financial implications of the above suggestions but that I 
was extremely concerned about the potential cost to the City and pre- 
cedent that would be set if the City were to pay the cost of this work 
on private property. 

While I am concerned and am in opposition to the concept of 
the City paying for such work that has historically been the responsi- 
bility of the property owner, I do recognize Council's reasons for the 
action. However, the parts of the Council action regarding allowing 
the property owners to finance their internal building sewer separation 
costs through the City (part of 1,& 3), present some problems. 

The City Engineer's estimate of the cost of the sewer separa- 
tion work inside of buildings was $5,000,000 at 1974 cost levels. Allow- 
ing for the same degree of inflation as we have assumed in the Five Year 
Plan and assuming the Engineering Department's estimate of timing, the 
funds required to provide financing for the property owners, on a gross 
basis would be as follows: 

1975 $1,300,000 

1976 1,500,000 

1977 1,700,000 

1978 2,000,000 

1979 1,000,000 


However, as these would be loans repayable by the property 
owners the net cash needed would be on the order of the following: 


Year 

5 Year Financing 

10 Year Financing 

15 Year Financing 

1975 

$ 1,300,000 

$ 1,300,000 

$ 1,300,000 

1976 

1 ,157,000 

1 ,288,000 

1 ,329,000 

1977 

961 ,000 

1 ,244,000 

1 ,332,000 

1978 

813,000 

1 ,267,000 

1 ,408,000 

1979 

i 



145,000 
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Clause No.l (continued) 


Following 1978 or 1979 as the case may be, a positive cash flow 
would be generated, paying back the City. The above table is only approxi- 
mate as it does assume a specific interest rate that might not actually 
apply at the time of financing. 

there are no Funds available in the City to which this debt could 
be sold. This means that we would have to establish a new Fund for this 
specific purpose. There is no cash available to establish the Fund nor can 
the Supplementary Capital Budget be expected to supply the Funds in the 
period 1975 to 1979. It would be extremely unwise to use up the City's 
borrowing capacity to create such a Fund as borrowing is already going to 
be very difficult. This means, that if a way is found around the opinion 
of the Director of Legal Services given below, that City Council would pre- 
sumably have to raise the Funds in the annual operating budget. This implies 
increasing the tax levy sufficiently to raise these required Funds. 

The only apparent reason for giving property owners the possibility 
of financing these costs through the City is the difficulty they may have 
in the normal financial markets. It is my very firm opinion that the City 
should not try to repljce normal market financing as it is totally beyond 
our capacity. The City faces the same type of problems as anyone else in 
operating in a very tight financial market situation and can hardly be 
expected to bear its own load plus the load of others. 

The Director of Legal Services is of the opinion that the City 
has no power to implement Council's resolution regarding allowing property 
owners to finance their internal building's sewer separation costs through 
the City, without charter changes. The City Engineer does not expect work 
within buildings will be required in existing separate areas, e.g. Still 
Creek, so section 1 above can be implemented. However, this is not true 
of section 3. 

I strongly recommend that Council rescind part of its resolution 
of July 30, 1974 wherein property owners are given the opportunity of pay- 
ing for the sewer separation costs inside their building on an optional 
basis of financing by the City. If Council is not prepared to do this 
then the Director of Legal Services will have to seek a Charter Amendment 
and this Council would have to recommend to future Councils that the 
necessary financing be generated in future annual operating budgets." 

The City Manager RECOMT-IENDS the approval of the 
recommendation of the Director of Finance. 


2 . Employee Suggestion Plan 

The City Manager has received the following report from the Employee Suggestion 
Plan Committee : 

SUGGESTIONS MERITING AWARDS 

a. No. 19b 

All applications requesting validation of yards are subject to the approval 
of the Director of Planning, and the present practice requires an inspection 
of the site by a member of the Planning Department. As this practice can 
lead to delay, the suggestor recommends that the district housing 
inspectors make these inspections and report to the Planning Department, 
thereby eliminating the delay period. 

Comment 

This suggestion has been reviewed by the Director of Planning and the 
Director of Permits and Licenses, who note that the validation of yards 
is one oE the items proposed in the report of December, 1973, to be changed 
to give automatic approval for side yards if the application conforms in 
all other respects with the requirements of the by-law. Such a change in 
the by-law will eliminate the need for site inspections. 

Your Committee recognizes the validity of the suggestion, and therefore 
recommends an award of $20.00. 
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b. No. 223 

In 1968, the suggestor proposed that the list of gratuity day credits 
circulated to staff include not only the current credit but also the 
accumulated total. At that time, your Committee were advised that very 
few inquiries were received by the Records Section of the Personnel Depart- 
ment, and that a schedule showing accumulated totals would take more time 
to prepare than the time saved by answering inquiries. 

Comment 

As a result, in 1968 no award was made, but the suggestion has now been 
implemented. In view of this, your Committee reconmiends an award of 
$25.00. 

C. No. 232 

The suggestor reports that a large number of "Change Memos" are sent 
from the Department of Permits and Licenses to the Business Tax Assessment 
Section. Apparently, approximately 80% are copied and the original 
returned to the Permits and Licenses Department. The suggestor proposed 
that the Permits and Licenses Department send a "Speedy Memo" type of 
information, with a carbon copy. 

Comment 

The Director of Permits and Licenses reports that the license billing 
system has been revised, and included in the revision is a system of 
carbon copies of ail Changed Memos being sent to the Business Tax 
Assessment Division for their retention. 

Your Committee recommends an award of $150.00. 

d. No. 255 

As part of traffic engineering studies, it is necessary to record the 
number and length of gaps in a stream of vehicular traffic. Until 
recently, the practice has been to station men at the required point in 
the street to tabulate the traffic flow, after which the data was pre- 
pared in graph form. This sytem required a total of nine man-hours for 
each measurement required. 

The suggestor obtained radar equipment from the Police Department, and 
developed a method to measure, record and prepare the graphic by use of 
the radar while on location. This system uses a total of 2% man- 
hours. 

In 1974, 70 locations will be studied; and using applicable hourly rates, 
the saving represents $26 per location, or a saving of $1820 this year. 
The suggestor notes that 19 74 is a particularly heavy year for such 
surveys, and in subsequent years it is estimated that approximately 50 
locations will be studied annually, indicating a minimum annual saving of 
$1300. 

Comment 

The City Engineer reports that the technique provides an excellent com- 
prehensible graphical presentation of the flow characteristics, and has 
made our new system of pedestrian signal warrants, which required ex- 
tensive data collection, practical. 

Your Committee therefore recommends an award of $375.00. 

e. Funds for the above awards be taken from Account #7090.905, set up for 
this purpose. 
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SUMMARY OF RECOMMENDATIONS 

The Suggestion Committee recommends that the following awards be made, as out 
lined the foregoing report: 

Suggestion #196 $ 20,00 to Mr, A, A, O'Neill, 

Permits and Licenses Dept, 

Suggestion #223 $ 25,00 to Mr, Ronald Jenkins, 

Treasury Department 

Suggestion #232 $150,00 to Mrs. Carmen R, McKay, 

Assessment, Business Tax 

Suggestion #255 $375.00 to Mr. William A. Keddy, 

Engineering, Traffic Division 

The City Manager RECOMMENDS that the above recommendations of the Suggestion 
Committee be approved. 


3. Safety Requirements - Queen Elizabeth Theatre 


The Director of Permits and Licenses reports as follows: 

"On August 8th, 1974 an inspection was made of the Q.ueen Elizabeth 
Theatre by the Workers' Compensation Board. The Inspector submitted a 
list of infractions that must be rectified as soon as possible. The 
corrective work required is listed below with our estimates: 


Three fixed ladders used to gain access to roof 
and ceiling of main stage area must have safety 
hoops installed in heights above twenty feet $1,700 

Two landings must be installed in stairwells 

leading from the recital hall stage 85O 

The electric rolltop cargo doors require 

additional safety stops to prevent the downward 

travel of the door when meeting an obstruction. 

The control switch for these doors must also be 

relocated in order that the operator will have 

full view of the doorway and the position of the 

door for its full travel 1,100 

Light switches controlling the lighting in the 

walkway to the recital hall are too low and 

must be relocated 150 


TOTAL $3,800 

The City Safety Officer has inspected the equipment, concurs with the 
report and requests action as soon as possible. 

The Comptroller of Accounts advises that if Council approves the 
recommendations of this report, funds will be provided from Contingency 
Reserve. 


It is RECOMMENDED that Council approve the expenditure of funds in the 
amount of approximately $3,800 to provide necessary safety requirements to 
meet Compensation Board requi rementSa Funds to be provided from Contingency 
Reserves" 

The City Manager RtCOMf'tNOG the foregoing report of the Director of 
pertnits and Licenses be approved. 


cont'd 
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Clause 10 Cont'd. 
Your Board 

RECOMMENDS the foregoing report of the City Engineer be adopted. 


11. Closing a Portion of the Lane South 
of Georgia Street West of the Lane 
West of Glen Drive in Block 95, D.L. 
181- B.C. Tube Supply Ltd. 

The Deputy City Engineer and Supervisor of Property & Insurance report 
as follows : 

"An application has been received from B.C. Tube Supply Ltd. to 
acquire a portion of the lane south of Georgia Street west of the 
lane west of Glen Drive. This portion of lane is dead-end and 
unopened . 

The Company owns Lot E of Block 120, D.L. 181, and is acquiring 
adjoining Lot F from the Burlington Northern Railway. The appli- 
cant is acquiring a portion of Lot C in Block 95, D.L. 181 (being 
Railway right-of-way) and wishes to acquire the portion of lane to 
make possible a railway track within a proposed building on Lot F. 

There are two easement areas in Lots E and F which will have to be 
cancelled, to which the B.C. Hydro has agreed. 

We recommend that the portion of lane in Block 95, D.L. 181, 
coloured red on plan marginally numbered LF 5423, be closed and 
stopped up and sold to the owner of Lots E and F, Block 120, D.L. 
181, subject to the following conditions: 

(a) The sale price to be $400.00; 

(b) The closed lane to be consolidated with Lots E and F of 
Block 120, D.L. 181, and a portion of Lot C, Block 95, D.L. 
181, as shown on a plan of subdivision prepared by J. E. 
Hermon, B.C.L.S. and attested to on the 24th day of April 
1970; 

(c) The utility easements at the southeast corner of Lot E and 
the northeast corner of Lot F to be cancelled; 

(d) The poles in the aforementioned utility easements to be 
removed, to the account of the applicant, to the City 
Engineer's satisfaction." 

Your Board 

RECOMT-IENDS that the foregoing report of the Deputy City Engineer 
and Supervisor of Property & Insurance be adopted. 


12. Tender No. 46-70-1 - Supply of Sewer 
and Waterworks Grey Iron Castings 

The Purchasing Agent and City Engineer report as follows: 

"Tenders for the above supplies were opened by your Board on 
May 25, 1970, and referred to the City Engineer and Purchasing 
Agent for report. 

A working copy of the tabulation is on file in the office of 
the Purchasing Agent. 

The 55^ Provincial S.S. Tax is in addition to all prices shown 
in this report and in the working tabulation. 

Funds for the purchase of these supplies are provided in the 
Revenue and Capital Budget. 

.... Cont • d . 
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4. Investment Matters (Various Funds ) August, 1974 

The Director of Finance reports as follows: 

••(a) Security Transactions during the month of August, 1974 
(b) Summary of Securities held by the General and Capital Accounts 


(a) 


Date 


GENERAL AND CAPITAL ACCOUNT TRANSACTIONS (PURCHASES) 


Maturity 
Date 


Maturity 
Value 


Aug 


'\ug 


Type of Security 

Chartered Bank Deposit Receipts and Government Notes 


Cost 


Term 
Days 


************************* 


Date 


Sinking Fund Transactions (Purchases ) 

Maturity Maturity 
Type of Security Date = Val ue Price 
Debentures 


Cost 


2 
2 
2 
6 

15 
15 

30 


City 
City 
City 
City 
City 
City 


of 
of 
of 
of 
of 
of 


Van. 
Van, 
Van. 
Van. 
Van. 
Van. 


6% 

5% 

6% 

6% 

6%% 

5^% 


June 

May 

June 

June 

Apr 

Mar 


15/80 $50,000.00 $83.70 $41,850.00 


1/78 
15/80 
15/80 
15/80 

1/79 


Chartered Bank Deposit 
Banque Canadienne 
National e Oct 


1 ,000.00 
2,000.00 
1 ,000.00 
52,000.00 
1 ,000.00 


85.50 
81.50 
81 .625 
84.07 
83.08 


855.00 
1 ,630.00 
816.25 
43,716.40 
830.80 


Receipts and Government Notes 

31/74 1 ,529,505.21 100.00 1 ,500,000.00 
$1 ,636,505.21 $1 ,589,698.45 


Term 
Yrs/Mos 


5/10 

3/9 

5/10 

5/10 

5/8 

4/7 

Days 

62 


Province of British Columbia Guaranteed 


************************* 


SUMMARY OF SECURITIES HELD IN 


GENERAL AND CAPITAL ACCOUNTS ONLY AS AT AUGUST 31. 1974 
Type of Security Par or Maturity Value Cash or Book Value 

lihort Term 


Chartered Banks Deposit 
Receipts and Government 
Notes 


Annual 
Yield % 


2 Mercantile Bank of Can. 

Aug 

6/74 $1,501,602.74 

$1 ,500,000.00 

4 

9 

.75 

6 Mercantile Bank of Can. 

Aug 

15/74 

495,398.15 

494,079.97 

9 

10 

82 

6 Mercantile Bank of Can. 

Aug 

15/74 

494,448.80 

493,133.15 

9 

10 

82 

6 Mercantile Bank of Can. 

Aug 

30/74 

990,922.74 

983,787.72 

24 

11 

03 

6 Bank of B.C. 

Aug 

7/74 

3,501,030.82 

3,500,000.00 

1 

10 

75 

6 Bank of B.C. 

Aug 

7/74 

2,000,547.95 

2,000,000.00 

1 

10. 

00 

7 Bank of Nova Scotia 

Feb 

3/75 

2,115,595.52 

2,000,000.00 

180 

11. 

72 

7 Royal Bank of Canada 

Dec 

16/74 

1 ,042,171.23 

1 ,000,000.00 

131 

11. 

75 

7 Royal Bank of Canada 

Dec 

31/74 

1 .047,000.00 

1 ,000,000.00 

146 

11. 

75 

7 Bank of B.C. 

Aug 

9/74 

1 ,000,547.95 

1 ,000,000.00 

2 

10. 

00 

7 Banque Canadienne Nat. 

Jan 

31/75 

2,112,310.14 

2,000,000.00 

177 

11 . 

58 

9 Bank of B.C. 

Aug 

12/74 

2,001,438.36 

2,000,000.00 

3 

8. 

75 

12 Royal Bank of B.C. 

Jan 

31/75 

1 ,583,054.79 

1 ,500,000.00 

172 

11. 

75 

19 Imnat Ltd. (Guaranteed 








by Banque Can. Nat. ) 

Aug 

20/74 

1 ,960,920.31 

1,960,300.00 

1 

11. 

55 

20 Bank of Nova Scotia 

Sept 

4/74 

502,056.85 

500,000.00 

15 

10. 

01 

20 Imnat Ltd. (Guaranteed 







by Banque Can. Nat. ) 

Sept 

4/74 

1 ,967,643.12 

1 ,958,588.00 

15 

11. 

25 

21 Bank of Nova Scotia 

Aug 

28/74 

1,502,543.01 

1,500,000.00 

7 

8. 

84 

21 Royal Bank of Canada 

Aug 

22/74 

1 ,000,205.48 

1 ,000,000.00 

1 

7. 

50 

23 Mercantile Bank of Can. 

Aug 

26/74 

2,001,767.12 

2,000,000.00 

3 

10. 

75 

26 Bank of Nova Scotia 

Jan 

15/75 

1 ,046,879.45 

1 ,000,000.00 

142 

12. 

05 

26 Mercantile Bank of Can. 

Aug 

27/74 

500,150.68 

500,000.00 

1 

11. 

00 


$30,368,235.21 

$29,889,888.84 





Annual 
Yield % 


9. 
9. 


70 
70 


10.27 
10.25 
10.00 
10.25 


11 .58 


$ 70,401 ,951.18 


$ 67,658,588.00 
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; Medium Term 

B.C. Hydro & Power Authority 
I 7% Parity Bonds due 

! Sept. 1/75 $ 398.000.00 $ 401 .525.59 " 

I 

I 

The City Manager RECOMMENDS the foregoing report" of the Director 
of Finance on Investment Matters (Various Funds) for August 31, 
1974 be approved. 

INFORMATION 

5. Department of Human Resources Welfare Overages 

Your City Manager has received the following report from the Director of 
Finance in response to Council's request of September 24. requesting an explana- 
tion of the Human Resources Department's budget overage. 

"On September 23. 1974 the Honourable Norman Levi, Minister of Human 
Resources, issued a press release which detailed the projected overrun in the 
Department's budget. The full copy of the press release is available in the 
City Clerk's office for Council reference. 

At the end of the press release the Minister has provided a summary of the 
supplemental estimates and the revised total estimates for his Department, by 
j program. This is as follows: 

I 

DEPARTMENT OF HUMAN RESOURCES 
SUMMARY OF SUPPLEMENTAL ESTIMATES 1974-75 

ORIGINAL SUPPLEMENTARY REVISED TOTAL 


PROGRAMME 

ESTIMATE 

ESTIMATE 

ESTIMATE 

Mi ncome 

$ 80.120.000 

$ 22,880,000 

$103,000,000 

Medical Services and 
Pharmacare 

19.801 .000 

2,551,000 

22,352,000 

Child Day Care 

10.000.000 

3,860,000 

13,860,000 

Community Grants 

4.200.000 

4,865,000 

9,065,000 

Child Maintenance 

29.431 .000 

13,130,000 

42,561 ,000 

Adult Care 

8.900,000 

4,790,000 

13,690,000 

Homemaker Services and 
Special Allowances 

1 ,943,000 

3,229,000 

5,172,000 

Social Allowances 

110,081,000 

44,919,000 

155,000,000 

General Administration 
Costs 

15,245,989 

2,354,000 

17,599,989 

TOTAL 

$279,721 ,989 

$102,578,000 

$382,299,989 


In the press release the Minister provides general and detailed explanations 
for each program. Some items are worth further mention, as follows: 

1. Child Day Care 

The Minister makes the comment that the capital cost involved in the day care 
program, stated to be over $1,000,000 has been entirely borne by the Provincial 
Government. This may very well be true for actual capital costs but, for instance 
in the City of Vancouver, we have provided twelve sites for $1.00 per year per 
site for two years. This has of course a very distinct cost to the City and can 
be considered a legitimate City financial input into the program. The City has 
also paid for sewer, water and gas hookups and some fencing. 

2. Community Grants 

The Minister refers to certain community programs that the Human Resources 
Department has taken on the responsibility of funding. These are programs that 
have been developed by non-government people and organizations. The Minister 
states 'all of these programs, representing the expenditure of almost $10,000,000 
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are funded totally by the Provincial Government, with absolutely no cost to the 
municipal taxpayer'. I would point out that the City of Vancouver in 1974 has 
spent or provided for grants to these and similar organizations in an amount which 
is slightly in excess of $1,100,000. 

3, General Administrative Costs 

The Minister states in his press release that 'it should be carefully noted 
that $817,000 of this budget overrun represents a cost to the Province that was 
caused by late billing on the part of the City of Vancouver for administrative 
costs that were actually incurred in the previous fiscal year. The Province 
simply received these billings too late to include in the previous year's 
expenditures where they were, in fact, budgeted for'. The Provincial fiscal 
year ends on March 31 . 

In the period of time between early January and March 28, 1974 when we mailed 
the first bill to the Province, there were an incredible number of administrative 
details to be worked out, all of which are still not settled. We could see no 
point in sending a bill until many of these matters had been settled. It would 
certainly be reasonable to expect that given a March 28 mailing date from City 
Hall, that the Provincial Government might very well not have received the bill 
until the early days of April. However, in similar circumstances, where the City 
knows that it has a cost outstanding and has not yet received a bill, we charge 
the proper year's operations and set up an accounts payable. This charges the 
cost to the proper year and is a perfectly normal procedure. With our fiscal 
year ending on December 31 we continue to pay previous year's bills all through 
January and charge them to that previous year. This is the only way it is possible 
to properly account for a year's operations. However, it may be that the Province 
processes its accounting on a cash basis rather than an accrual basis. 

Municipal Share of Overrun 

The press release states that almost half of the overrun imposes no obligation 
on the municipalities of British Columbia. The press release states that the 
chargestothe municipalities will be some $5,500,000. We have received advice 
from the Minister that the per capita charging rate will be increased from 85t per 
capita per month to $1.10 per capita per month commencing July 1, 1974. This will 
result in additional charges to the City of Vancouver for 1974 of approximately 
$640,000 but as the City's share of $5,500,000 would be approximately one-quarter, 
that is $1,375,000, there is still left unresolved how we will be charged the 
additional $735,000." 

The City Manager submits the above report of the Director of Finance to 
Council for INFORMATION. 


CONSIDERATION 

6. Archives - Staffing Requirements 

On January 10, 1974, the following resolution was passed by 
I the Standing Coimiittee on Finance and Administration: 

"RESOLVED THAT — the City Clerk be requested to prepare 
I a comprehensive report defining the function of the 

I Archives' present level of service, public response 

; and use of the Archives and projection of future growth," 

' A report has been prepared by the City Clerk, and is on file 

I in the City Clerk's office, 

I 

Three staffing situations have been defined, covering: 
Preservation of historical documents; 

Hours during which the Archives are open to the public; 
Establishment of an "in-house" photographic service. 
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These three areas have been examined by the Administrative Analyst 
and his report is as follows: 

1, Preservation of Historical Documents 

City Council, on November 6, 1973, received a report concerning 
the provision of a grant of $10,000 for one year, from the 
Vancouver Foundation, to enable the Archives to proceed with 
the restoration and preservation of manuscripts and relics 
included in the Archives' collection. 

The objects of the programme were: 

1. To enable the Archives to display more of its 
interesting and valuable collection. 

2. To make historical material available for research 
purposes. 

3. To preserve material now in a state of disrepair 
which will be of vital interest to future genera- 
tions in the Greater Vancouver area. 

Miss Jean Webster was hired for the work. Her training and 
experience included paper and document repair, and basic 
training in archival techniques. 

Miss Webster's salary, and cost of materials used for repair 
and preservation, have been charged against the $10,000 grant 
and the grant will be exhausted by October 31, 1974. 

In 1973, a survey of documents held in the City Archives and 
in disrepair, was made by representatives of the Canadian 
Conservation Institute. They established that "There are 

nearly 40 man-years of work to be done, of which 6 years are 
in a critical state." Many archival institutes throughout 
the country are finding documents, placed in their charge, in 
a similar condition. The City of Toronto, the Glen Bow 
Alberta Institute for the City of Calgary, and other archival 
institutes are now employing people for conservation and 
repair of historic documents. The Federal authorities have 
now established a training scheme which will ensure a supply 
of technicians for this work. At the time Miss Webster 
was originally appointed, no such training scheme existed in 
Canada; Miss Webster had actually obtained her training and 
experience in England. 

In view of the fact that there is indeed a large volxime of 
material to be repaired, it is RECOMMENDED that, effective 
upon approval of this report, a permanent position be established. 
The classification for the position to be recommended by the 
Director of Personnel Services to the City Manager. 

2. Hours Open to the Public 

At the present time, the Archives are open Monday to Friday, 
inclusive, during regular City hours; that is to say, from 
9:00 a.m. to 5:00 p.m. The Archivist reports that there is a 
substantial demand for extended hours during the evenings and 
for the institute to be opened to the public on Saturdays. To 
achieve this, it is RECOMMENDED that two (2) four-hour shifts 
be approved for Monday to Saturday, inclusive, staffed by 
permanent part-time Attendants. Initially, the proposed hours 
during which the Archives would be open to the public are: 
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Monday- 
Tuesday, Wednesday, 

Thursday and Friday 
Saturday 


- 10:00 a.m. to 6:00 p.m. 


- 10:00 a.m. to 9:00 p.m. daily 

- 10:00 a.m. to 5:00 p.m. 


On Monday to Friday, the permanent staff of the Archives would 
be on hand as usual, from 9:00 a.m. to 5:00 p.m., but to ensure 
that one member of the permanent staff is in the building after 
5:00 p.m. until closing time, the Archivist to arrange for one 
permanent staff member to commence duty later than 9:00 a.m. 
and remain until the time of closing. The Archivist also to 
arrange for one member of the permanent staff to be in, the 
building on Saturday from 10:00 a.m. to 5:00 p.m. In this 
manner, the care and custody of the Archives building and 
contents will be under the control of a minimum of two em- 
ployees whenever open to the public. 

The Archivist has reported instances of documents taken from 
the Archives by a member of the public and returned at a later 
date. This raises the question of security. 

The proposed permanent part-time Attendants' positions can 
provide the security and surveillance required. Other duties 
to be assigned to the Attendants include: providing a copy 
service, selling publications, and library card indexing. 
This will relieve the Archival Assistants from duty shifts in 
the public area. The Attendants will also schedule public and 
school tours, provide researchers with an explanation of the 
Archives' facilities and services, maintain user statistics, 
and assist with straightforward research requests. 

The classification of the part-time positions would be recom- 
mended by the Director of Personnel Services to the City 
Manager. 

3. Photographic Service - (Information only) 

Examination of this need reveals that the Archives and 
the Vancouver Public Library Board have similar needs. 
That is to say, each has collections of historical 
photographs or negatives. -Some of the negatives have 
a nitrate base and constitute a fire hazard. A programme 
is under\\/ay in both institutions to copy the negatives 
using safety film, and subsequently destroy the originals. 
Some photographs are fading and are otherwise in a state 
of disrepair, and need to be copied. 

In addition, both institutions provide, on a fee-for- 
service basis, copies of either negatives or photographs 
to persons requesting them. A schedule of fees has been 
established and the fee varies with the ultimate use of 
the copy requested. This f ee-for-service was first 
instituted by the Vancouver Public Library and has proven 
to be very successful and well accepted by the public. 
Both institutions, at the moment, fulfill the needs of 
the service and their own copying requirements by a 
contract arrangement with a privately operated photographic 
laboratory. 

The Vancouver Museums and Planetarium Association also 
has need of photographic services. Included on their 
staff is a photographer. When the Archives building 
was constructed, a photographic dark room and a studio 
were provided. At the present time, the Director of the 
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Vancouver Museums is examining the needs of that institu- 
tion, and has collaborated with the Archivist and the 
. Director of the Vancouver Public Library to examine the 
needs of those institutions, with a view to establishing 
a common photographic service in the Archives building, 
which will provide an acceptable and economic service for 
the three institutions. 

At the time of preparation of this report, no informa- 
tion is available on the probable staffing requirement 
or estimate of costs and, therefore, this item is 
brought forward for INFORMATION, with a note 
to the effect that a further report will be forthcoming 
on the photographic requirements of the three institu- 
tions, 

4, Estimate of Costs 

Cost for Annual 
1974 — 2 mos . Cost 

Preservation of Historical Doc\iments 

1 position, say $1,700 $10,200 

Fringe benefits - 12*^ 215 1, 275 

$ 1,915 $ 11, 475 

Public Reception and Security 

Part-time Attendants 

12 4-hour shifts per week 

at say, $3,50 per hour $1,512 $ 8,736 

Permanent staff — additional 

cost for irregular hours, say 175 1, 100 

$1,687 $ 9,836 

Fringe benefits - 12if/o 211 1, 229 

$ 1, 898 $11, 065 

TOTAL ESTIMATE: $ 3, 813 $ 22, 540 


Note; 

(a) No additional furniture or equipment is 
required; 

(b) As the positions have not been classified, pay 
rates used are approximate, 

5. (a) Source of Funds 

The Comptroller of Accounts advises that if the 
recommendations of this report are approved, funds 
would be made available for 1974 from Contingency 
Reserve, 

(b) A copy of this report has been made available to the 
Business Manager, Vancouver Municipal and Regional 
Employees' Union, 

6 . Summary of Recommendations 
It is RECOMMENDED that: 
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(a) One (1) permanent position be established, effective 
upon adoption of this report, for the purpose of 
preserving and repairing historic documents now in a 
state of disrepair. 

(b) Two 4-hour shifts daily be established, Monday to 
Saturday, inclusive, staffed by permanent part-time 
Attendants. 

(c) Funds for the balance of 1974, estimated at $3,813, 
be provided from Contingency Reserve. 

(d) The Archives be open to the public during the following 
hours : 

10:00 a.m. - 6:00 p.m. 
10:00 a.m. - 9:00 p.m. 
10:00 a.m. - 5:00 p.m. 

(e) The Director of Personnel Services report to the City 
Manager on the classification of the proposed new full- 
time position and the part-time Attendants, and also on 
the question of the compensation for the permanent staff 
whose hours of work will change. 

The City Manager notes that adoption of the recommendations 
(a) to (e) above would provide an increased level of service, 
and therefore submits the report for CONSIDEIRATION of City 
Council , 

and FURTHER notes that as the demand for service at the 
Archives arises to a great extent from students, both High 
School and University, the Minister of Education for British 
Columbia should be requested to provide funds for this 
Educational Service. 

RECOMMENDATION 

7. Archives Building; Maintenance Account ^7Ql/4Q 


The City Clerk reports as follows: 

"As at July 31, 1974 the Archives and Records Service Division, 
City Clerk's Department, Building Maintenance Account (8701/40) 
' was over-expended by $726.00. An amount of $1,000 had been 
I funded in that account for the current fiscal year for building 
and equipment maintenance. This was considered adequate at the 
time, due to the newness of the building. However, there have 
been earlier unanticipated expenditures relating to the replace- 
ment of freon and filters in the air-conditioning unit and 
expensive exterior damage caused by vandalism during the silent 
hours . 

These increased encumbrances resulted in considerable over- 
expenditure so that by this date the total expenditure, including 
commitments totals $1,500. 

It is expected, with this trend and recognising the increasing 
trend in vandalism, that the expenditure for the year will probably 
reach $2,200. 

This situation has been discussed with the Assistant Director 
of Building Construction and Maintenance and with the Security 
Office for the Museums and Planetarium. 


Monday 

Tuesday, Wednesday, ) 
Thursday and Friday ) 

Saturday 
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A review of the Departmental Budget has been conducted and 
there is no other area from which funds can be transferred to 
meet this requirement. It is therefore, requested that the 
Archives Budget, Building and Equipment Maintenance, be increased 
by $1,200 to erase the existing deficit and suffice for the present 
fiscal year. The Comptroller of Accounts advises that if this 
request is approved funding will be made available from Contingency 
Reserve . 

The City Clerk recommends that an additional $1,200 be 
made available from Contingency Reserve for the Archives Building 
and Equipment Maintenance Account 8701/40." 


The City Manager RECOMMENDS that the foregoing report of the 
City Clerk be approved. 
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PERSONNEL MATTERS 


RECOMMENDATIONS 


1 . Twenty-five Year Service Awards Ceremony 

The Director of Personnel Services reports as follows: 

"At its meeting of December 4, 1973, Council approval was given 
to hold a Twenty-Five Year Service Awards Ceremony on an annual 
basis . 

It is recommended that the ceremony this year be conducted on 
Thursday afternoon, December 5 which will be within the term of 
service of the current Council. 


Approximately 65 persons will be eligible for receipt of the 
25 year service pins and certificates. 


Unfortunately, the Queen Elizabeth Playhouse is not available on 
any day during December. 

The Queen Elizabeth Theatre is available but this is considered 
too large for this years attendance which will not exceed 170 
people, including recipients, their guests. Department Heads, 
Council, Unions and press. 

The Museum Auditorium with a seating capacity of 225 people will 
be appropriate in size for the presentation while the Museum 
Restaurant could easily cope with the reception if held in the 
Planetarium 2nd floor reception area. There would be no parking 
problem. 

The approximate estimated costs would be as follows: 


25 year pins 

25 year certificates 

Certificate name inscriptions 

Ticket printing 

Flowers 

Reception 

Rental of facilities 


Nil (already purchased) 
II II II 

$ 100.00 
75 .00 
75 .00 
900 . 00 
75.00 


$1,225.00 


A further proposal is made to include the recognition of a singular 
award earned by one of the City's Engineering Divisions in this 
reception and ceremony: 


The Traffic and Paint Shop Branch of the Engineering Department is 
the first to have been awarded the B.C. Safety Council's "Silver 
Award of Merit" for niomber of man hours worked without a lost-time 
injury. 

There are about 10 men involved in this Branch and it is proposed 
that they and their wives be invited to attend and that the Mayor 
and the Chairman of the B.C. Safety Coxincil jointly present the 
Award. 


The inclusion of this group would not overtax the facilities and 
would only increase the cost by approximately $125.00 which, it is 
suggested, is a small price to pay for such an opportunity to 
advertise both the splendid safety achievement of this group and 
to further promote general safety throughout the Municipal work 
force. 


I 
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The Comptroller of Accounts reports that funds for this years' 
awards ceremony in the total amount of $1,350.00 are available 
from the Contingency Reserve. 

I therefore recommend that: 

(1) The presentation of the "Silver Award of Merit" 
for safety to the Engineering Traffic and Paint 
Shop Branch be included in the ceremony. 

(2) Funds for the 1974 ceremony totalling $1,350.00 be 
provided from the Contingency Reserve." 

The City Manager RECOMMENDS that the foregoing recommendations of 
the Director of Personnel Services be approved. 


2, Personnel Regulation No. 20 - Applications, Employment 
and No. 270 - Filling of Vacancies 


The Director of Personnel Services reports as follows: 

"The Personnel Services Department is currently undertaking a 
review of the Personnel Regulations in order to make them more 
consistent with current policies and practices. 

I have reviewed Personnel Regulations No. 20 and No. 270 and 
combined the two. The former Personnel Regulation 20 is now 
Personnel Regulation 270-1. I have added a new section 270-5 
Senior Staff (Pay Grade 34 and above). Personnel Regulation 270 
as submitted now more accurately reflects present practices." 

The City Manager RECOMMENDS approval of the revised Personnel 
Regulation 270 and abolishment of Personnel Regulation No. 20. 
A copy of Personnel Regulation 270 is circulated. 
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Clause 12 Cont'd. 

This tender call was for 25 items. The total costs shown below 
are estimated only, and are based on anticipated requirements 
for 12 months. 

We recommend acceptance of the low bids as follows: 
Dobney Foundry Ltd. 

11 items at a total cost of $74,204.88. 
McLean & Powell Iron Works Ltd. 
8 items at a total cost of $3,889.20. 
Mainland Foundry and Engineering Ltd. 
6 items at a total cost of $33,735.40. 

When Council has made the awards, contracts will be prepared to 
the satisfaction of the Corporation Counsel." 


Your Board 

RECOMMENDS the report of the Purchasing Agent and City Engineer 
be approved. 


13. Tender No. 39-70-2 - Trucks 

Tenders for the above were opened by your Board on May 19, 1970, 
and referred to the City Engineer and Purchasing Agent for report. 

A copy of the working tabulation is on file in the Purchasing 
Agent's office. 

The officials concerned report as follows : 

"The 5^0 Provincial Sales Tax is in addition to all prices shown 
in this report and in the tabulation. 

Bid Numbers refer to the relative position of the bids in 
ascending order of price. 

Funds for all purchases are provided in the Truck Plant Replace- 
ment Fund except for 12 of Item 17 (two from 1970 General Revenue 
Budget and $100,000 from 1970 Contingency Reserve to upgrade ten 
16 yd. packers approved by Council). 

This tender call consists of 19 items. This report deals with 
Items 8, and 13 to 18 inclusive. The remaining items will be 
dealt with in a later report to the Board of Administration. 

Federal Sales Tax (EST) is not included in vehicles which are to 
be used in the maintenance and building of roads. This will 
apply to: 

Item 13 - one \anit 

Item 14 - two units 

Item 15 - two units 

Item 16 - one unit 

Item 8 - 9 ft. Van 

Two bids were received. 

Bid No. 1 from Pacific GMC does not meet specifications. 
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PROPERTY MATTERS 


TENDERS FOR LEASE - Lot 1 (formerly portion of 
Parcel L), D,L. 203?. Situated S/E Corner 
Terminal Avenue & Columbia - Quebec Connector 

The Supervisor of Property and LMurance reports as follows :- 

"Lot 1 (formerly portion of Parcel L), D.L. 2037» sitxiated S/E comer 
Terminal Avenue & Columbia - Quebec Connector was advertised for lease 
in the local newspapers and tenders were opened on September 9th, 197h» 

The area comprises 29,708 square feet and is to be developed at the 
lessee's expense. The term of the lease is ten years (5 years certain, 
thereafter on a year-to-year basis, subject to six months' notice of 
cancellation), with a rental based on a flat rate for the first two 
and one-half years and thereafter to be reviewed at two and one-half 
year intervals. 

The following tenders were receivedt- 

Elie Gareb - flat rate of $505.00 per month, property to 
be used as a public parking: area requiring drainage and a 
black top surface. 

Canada Wide Parking Services - lUOO.OO per month for the 
first two and one-half years, $500.00 per month for the 
second two and one-half years; property to be used for 
storage of vehicles for a cargo rail operation. Area to 
be fenced, levelled and gravelled. 

The bid from Elie Gareb in the amount of $505.00 per month for the 
first two and one-half years with the lessee bearing full cost of 
fencing, drainage and black top surfacing is considered to be the 
highest retvim to the City and therefore most acceptable. Mr. 
Gareb has advised that he has been the principal owner of the Esso 
Station adjoining this site for the past 20 years, and has indicated 
that Imperial Oil are now constructing a new gas bar at the same 
location which will be operated by him. 

RECOMMENDED 

That the bid from Elie Gareb be accepted and a lease subject to the 
approval of the Supervisor of Property and Insurance and the Director 
of Legal Services be drawn in accordance with the foregoing conditions 
as well as those stated in the tender call." 

ijhe City Manager RECOMMENDS that the foregoing report of the Supervisor 
f Property and Insurance be approved. 

VILLA CATHAY CARE HOME SOCIETY AND THE CHINATCWN LION'S 
- Senior Citizens and Personal Care Homo Sites. S/S 
Union Street between Campbell and Raymur Avenues 

Th« Supervisor of Property and Inauranoe raporta aa followa:- 

"On August 13th, 197U» City Council approved in principle the sale of the 
westerly portion of the property bounded by Caaqpbell and Bayiaor Avenues, 
Union Street and the Venables-Prior Diversion, known as Portion of Block 
97, and Block 98, District Lot I8I to the Chinatown Lions Club for the 
development of senior citisens' housing and the easterly portion to the 
Villa Cathay Peraoaal Care Home Society for a parsoaal oaz« Iumm, sab- 
Ject to the following condltionat- 


the aocietiea agreeing to price or laaae agraasenta; 

the societies making the necessary r®-soning application 
and obtaining CD-I rescuing to permit aenior oitizena houaing 
and a peraonal o&ra home, with a maximum floor space ratio 
of .75; 
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the sooietles obtalalnc deTelopamt pexalts and Miterlag 
lato any aeoMMxy Miaeattnt, baUdMad agraaasata, ete. 

After discussions with the societies on the purchase price, an offer 
to purchase the easterly portion of the site consisting of approximately 
U8,33U square feet has been received from the Villa Cathay Peraonal 
Care Home Society in the amouat of $225,000.00 - this is somewhat less 
than the estimated market value of $250,500.00 placed on the site by 
this office. However, in view of the type of development proposed, 
and the aoil coaditioa, it is HECtaiMElBEP; 


(a) that the City resubdivide the property to create the two 
sites, as approved in principle by Council on August 13th, 


that the easterly site consisting of approximately ii8,33li 
square feet be sold to the V^lla Cathay Personal Care Home 
Society for a personal care home for the sum of $225,000.00, 
subject to the conditions of sale approved in brinclple bv 
Council on August 13th, 197i|. 

(c) that the date of sale be the date of issuance of the 
development permit ©r 120 days from the date Council 
approves this report, whichever is the sooner." 


The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Property and Insurance be approved. 

3. LOTS A TO G, LOT 10 AND ADJACENT LANE, 
Block 2, NiW*^, Section 2l\. - S*E.. Corner 
Venables and Renfrew Streets 


On January 22nd, 1974, Council approved, in principle, the 
sale of City-owned Lots A to G, and a portion of the North/ 
South laaie in Block 2, N.W.%, Section 24, situated at the 
S.E. Corner of Venables and Renfrew Streets, to the Provincial 
Government for lease to the B.C. Housing Foundation for a 
senior citizen's development. The sale was subject to cer- 
tain conditions, including the acquisition of privately- 
owned adjoining Lot 10 for consolidation with Lots A to G. 

Lot 10 has now been acquired, and a purchase price for the 
lots and for the lane has been negotiated. On this matter. 

The City Engineer and the Supervisor of Property & Insurance report 
as follows : - 

"During negotiations for the purchase of Lots A to G and 
Lot 10, mentioned above, the Provincial Government applied 
to the City Engineer to purchase the lane separating the 
parcels. As this portion of lane is considered surplus to 
the City's highway requirements, negotiations for its purchase 
were also carried out. 

By letter dated August 23, 1974, the Provincial Government has 
submitted an offer to the City in the total sum of $263,800.00 
for the site. This offer is considered to be fair and reason- 
able. It is therefore 

RECOMMENDED 

by the Supervisor of Property & Insurance and the City 
Engineer that; 
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(a) The portions of lane outlined on plan marginally 
numbered LPyi^S be closed, stopped up and con- 
veyed to the abutting owner; any costs to effect 
such closure to be payable by the purchaser. 


(b) Lots A to G, 10 and the adjacent lane, Block 2, N.E.^ 
Section 24 be consolidated by the City Engineer to form 
one parcel . 

(c) The Parcel be sold to the Provincial Government for the 
sum of $263,800.00 (less any amount which may remain a 
credit after the sale of the house on lot 10 for removaa); 
such sale to be subject to the following conditions. 


(i) The site be leased to the B.C. Housing Foun- 
dation for the development of senior citizen's 
housing; 

(ii) Re-zoning" - application for GD-1 zoning to be 
made by B.C. Housing Foundation, its responsi- 
bilities to include discussion of its plans 
with local area residents prior to public 
hearing; 

(iii) Development permit" to be obtained for a 
development not to exceed FSR of 0.75; 
maximum height two storeys; design subject 
to approval by civic officials. 

(iv) The purchaser granting an option to repurchase 
by the City (or other documentation deemed 
advisable by the Director of Legal Services 
in the event development is not commenced to 
the point where foundations have been poured 
within 12 months from the date Council 
approves this report. 


(v) The purchaser entering into a bulkhead agree- 
ment. 

(vi) The development to be in accordeuice with the 
building grades supplied by the City Engineer. 

(■^J-iijThe purchaser to pay a prop>ortionate part of 
the current year's taxes, and all subsequent 
taxes; and to pay all registration fees. 

(viii)All documentation to be to the satisfaction of 
the Director of Legal Services » 

(ix) Date of sale to be the date of issuance of the 

Development Permit, or 120 days from the date of 
approval of this report, whichever is the sooner." 


The City Manager RECOMMENDS that the foregoing report of the Cit^y 
Engineer and the Supervisor of Property and Insurance be approved. 

Lj.. ACQUISITION FOR FAMILY HOUSING PROJECT 
Parcel 1 , Block J, D.L. 753 
Known As 3293 Findlay Street 

The Supervisor of Property and Insurance reports as follows :- 

"Parcel 1, Block J, District Lot 753, known as 3293 Findlay 
Street, has been offered for sale to the City. This property 
is located in the triangular block bounded by 16th Avenue, 
Findlay Street and Commercial Drive, which is under 
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consideration as a future potential housing site. The Director 
of Planning concurs in the acquisition of the private properties 
in this block. 

These premises comprise a single-storey frame dwelling plus 
basement, erected in 1910 on a lot 28.07' x 193 'i, zoned R.S.I. 
The dwelling contains 3 rooms on the main floor plus a bedroom 
in the basement, 3 plumbing fixtures, has a patent shingle roof, 
wood siding exterior walls, concrete foundation, and heat is 
supplied by a portable oil heater and kitchen stove. This 
dwelling is only in fair condition. 

Following negotiations with the representative for the owner, 
she is prepared to sell her property for the sum of $43,000.00 
as of October 31, 1974, subject to retaining rent-free possession 
until December 31, 1974. This price is considered to be fair 
and equitable, and it is proposed to rent this dwelling until 
the land is required for development. 

RECOMMENDED 

That the Supervisor of Property & Insurance be authorized to 
acquire Parcel 1, Block J, D.L. 753, (known as 3293 Findlay Street), 
for the sum of $43,000.00 on the foregoing basis, chargeable to 
Code #4910/406 - Property Purchases for Resale." 


The City Manager RECOMMENDS that the f oregeing recommendation of the 
Supervisor of Property & Insurance be approved. 

5. LOT 11, BLOCK 93, DISTRICT L0r"264A 
Known as 673 East $th Avenue 

The Supervisor of Property & Insurance reports as follows:- 

"Reference is made to Item 3, Property Matters, April 5, 1974, 
confirmed by City Council on April 9, 1974, approving the 
expropriation of Lot 11, Block 93, District Lot 264A, known as 
673 East 5th Avenue, which is required for future housing 
purposes. It is noted that this is the only remaining privately- 
owned property that has to be acquired within this block. 

These premises comprise a single-storey frame dwelling plus a 
full basement, erected in 1910 on a lot 33' x 122', zoned R.M.3. 
The dwelling contains 4 rooms on the main floor plus a two-room 
suite in the basement, 9 plumbing fixtures, has a patent shingle 
roof, stucco exterior walls, and heat is supplied by an automatic 
gas-fired furnace. The dwelling is in good condition. 

Following negotiations with the owner, she is prepared to sell 
her property for the sum of $55,000.00 as full compensation on the 
understanding that the sale date be October 31, 1974, and that she 
be permitted to retain rent-free possession until March 31, 1975. 
It is proposed to demolish this dwelling when vacant, and also, it 
is proposed to demolish the next-door building known as 677 East 
5th Avenue at the same time, which will then enable the site to be 
available for housing purposes. 

RECOMMENDED 

That the Supervisor of Property & Insurance be authorized to 
acquire the above property, (Lot 11, Block 93, District Lot 264A, 
known as 673 East 5th Avenue), for the sum of $55,000.00 on the 
foregoing basis, chargeable to Code #4954/827." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Property & Insurance be approved. 
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REGOMMSNDAT I ON ; 


6. CONSENT TO SUB-LEASE GITY LOTS 17-19, Block A2, D.L. 2037 
Situated 260 Terminal Avenue 


Thm SapezTlsor of Property aad lasazmnoe reports m follova:- 

"Lots 17-19 > Blook A2, D.L. 2037, known as 260 Terminal Arenae, are leased 
to FOITTILE COBPOBATION LIHITED for 21 years as of Jannary 1st, I968, at 
a current rental of $1 ,625*00 per month plus taxes. 


The site is i)gq>roved with a two-storey warehouse, and the oospanj has 
advised that a portion of the warehouse €U?ea is not required by them 
at this time. Pontile Corporation Limited has sub-leased the excess 
portion to Coard Cartage Limited for a five year term, and request that 
the City now oonsent to the sub-lease. The request appears reasonable, 
and it is 

BECOMMEHIVED 

That oonsent be given to a sub-lease from Pontile Corporation Limited 
to Coar^l Cartage Limited of that portion of the leased premises known as 
All of Lot 17, Blook A2, D.L. 2037 for a five year term ooamenoing 
May 1st, 1972, subjeot to documentation . satisfactory to the Director 
of Legal Services. ** 


The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Property and Insurance be approved. 


7. ASSIGNMENT OP LEASE - THE EASTERLY i+O FEET OF THE 
Lane at the Rear of Lot 4 of Lots 29 and 30 
Block 12, District Lot 2027 

Known as 3205 West lj.1 st Avenue, Vancouver 

The Saperrisor of Property amd Insurance reports as followst- 

"The Easterly kO feet of the lane at the rear of Lot U of Lots 29 and 
30, Blook 12, D.L. 2027 is leased to the owner of Lot Ut Simon Abraham 
Bosenman, for a ten year term commencing July 1st, 1973* and ending 
on June 30th, I983. Lot U of Lots 29 and 30, Block 12, D.L. 2027 
has now been sold to Downtowner Estates Limited and the former owner 
wishes consent to assign the lease of the lane to the new registered 
owner. 

RECOMMENDED 

That the lease of the Easterly 1^0 feet of the lane at the rear of Lot U 
of Lots 29 and 30, Blook 12, D.L. 2027 dated September 20th, 197U to 
Simon Abraham Bosenman be assigned to Downtowner Estates Limited, subject 
to the documents being to the satisfaction of the Director of Legal 
Services. " 

Tlie City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Property and Insurance be approved. 


D 'FORMATION; 


8. DEMOLITIONS 


Supervisor of Property & Insurance reports as follows:- 



tractors 
awarded 
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Successful City to 

Property Project Bidder Pay Code No, 


1216 East 7th Ave. 
Lot 3, Block 112, 
District Lot 264A 


3660 Hull Street 
Lots 1-3, 
Block 6, District 
Lot 195 


Ihe 


above contracts have been confirmed by the City Manager and are 
rjeported to Council for iNFOiE^TIGN. " 


Detoxification 
Centre Society 
Unit 

China Creek 
(R/C May 28, 
1974) 


Potential 
Housing Site 
(R/C Dec. 11, 
1973) 


Frank 
McCamley 


$ 913.00 4959/901 


Johnston & 
McKinnon 
Dmo&ltions 
Limited 


$3,800.00 4960/905 


The City Manager Submits the foregoing report of the Supervisor of 
Property & Insurance to Council for INFORMATION. 


FO?. C0b7iC!L ACTION SEE PAGE(S) 
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WORKS & UTILITY MATTERS 


RECOMMENDATION : 

1. School Avenue: Joyce Street to Tyne Street 

The City Engineer reports as follows: 

"Earlier this year, at a Special Council Meeting (Public Hearing), 
Council approved a rezoning application for the South West comer of 
School and Tyne, subject to the conditions of the Technical Planning 
Board and resolved 'That the City Engineer report back to Council on 
the possibility of widening School Avenue in the area adjacent to the 
proposed development, and also on the matter of traffic problems in 
the area with particular reference to the proposed senior citizens 
development and the surrounding streets.' 

This report outlines the existing physical and traffic conditions 
on School Avenue and proposes an ultimate development of the street and 
the procedure for implementing that development. 

A. Existing Conditions 

(i) Physical Development 

School Avenue between Joyce Street and Tyne Street is a local 
street and is not an arterial street in the City street system. It 
is residential in zoning and development, with the exception of 
flanking church property at Joyce Street and the rear portion of 
the large Safeway complex on the north side between Tyne Street 
and Senlac Street. The existing street allowance varies from the 
original 33 feet to 49.5 feet where local widenings have been 
acquired to provide a standard street allowance. Seven such widen- 
ing strips have been acquired. The existing street development 
consists of a 15 foot flush-coated surface with no permanent sidewalks 
except adjacent the church and Safeway's properties, on the north 
side only, and a power pole line approximately 6 feet off the 
south street line which further reduces the effective roadway 
width. Sketch 1 illustrates the above conditions. 

Ui) Traffic 

Traffic voliames on School Avenue are more than can be expected 

on a local street. This is due to the close proximity of School 

Avenue to the Kingsway commercial shopping area resulting in School 

Avenue being used by the circulating traffic generated by the 

commercial development. Parking is heavier on the street than 
normal for the same reasons. 

These traffic conditions have not resulted in any adverse 
accident conditions in the area. Because School Avenue is in 
effect the interface between much of the residential development 
and the commercial activity on the south side of Kingsway, the 
residential environment is significantly less pleasant than 
normal residential areas not adjacent commercial activity. 

The proposed senior citizens development will add minor 
volumes to the existing traffic but will probably generate a sig- 
nificant increase in pedestrian activity along School Avenue. As 
stated above, there are basically no sidewalk facilities on School 
Avenue and it is not possible to provide them until the street is 
rebuilt after the remainder of the necessary widenings have been 
acquired. 

B. Widening the Street Allowance 

It is not practical to acquire all the widening of School Avenue 
between Joyce Street and Tyne Street now, as it would virtually elim- 
inate front yards on many of the residential properties because of the 
extremely small lot size. 


_B 
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Some widenings have been achieved through rezoning and redevelopment, 
and the recent rezoning of the southwest comer of School Avenue and 
Tyne Street provides for widening School Avenue to 66 feet adjacent the 
proposed development. Because of the nature of this area in terras of re- 
development potential, it would be more reasonable to await redevelopment 
to acquire the remaining necessary widening. 

C. Ultimate Development 

Because it is unlikely that the church on the northeast corner of 
School Avenue and Joyce Street will be redeveloped to allow any street 
widening, it may be more realistic to complete a 49.5 foot street allowance 
(widening all on the south side) from Joyce Street to Senlac Street and a 
66 foot allowance (widening both sides already acquired) from Senlac Street 
to Tyne Street. 

A 49.5 foot street allowance could be developed with a 32 foot pavement 
and boulevards adequate for a standard 5 foot sidewalk. A 32 foot pavement 
rather than the normal residential 27 foot pavement is proposed because of 
the increased vehicular activity on School Avenue because of the commercial 
area to the north. Because the 66 foot allowance is available from Senlac 
Street to Tyne Street a 36 foot pavement is proposed and the wider boulevard 
on the north side could be landscaped to provide a "screen" between the back 
of the Safeway complex and the proposed senior citizens development. See 
sketch 2. 

Svunmary 

Widening the School Avenue street allowance has been taking place over 
a number of years. An immediate program of widening is not considered ap- 
propriate, instead the process of acquiring widenings through redevelopment, 
etc. , should continue. 

Rather than attempt to get a 66 foot allowance on School Avenue from 
Joyce Street to Senlac Street a 49.5 foot allowance should be obtained via 
widenings from the south side only. A 49.5 foot allowance would allow con- 
struction of a reasonable standard of pavement width and sidewalks. 


Re c omme n d a t ion s 

Accordingly, the City Engineer RECOMIENDS : 

(a) THAT School Avenue have an ultimate street allowance of 49.5 feet 
between Joyce Street and Senlac Street (with widenings from the 
south side of the street) and 66 feet from Senlac Street to Tyne 
Street (already obtained) . 

(b) THAT the development of School Avenue be a 32 foot and 36 foot 
pavement with appropriate boulevards as shown on sketch 2 of this 
report. " 


FOR COlii^CiL ACTION SEE PAGE(S) 
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BUILDING & PLANNING MATTERS 

RECOMMENDATIONS 


1, Arbutus Gardens - 1955 West 33rd Avenue (North-East Corner 
of 33rd Avenue and Arbutus Street) 

Development Permit Application No. 66O96 

The Director of Planning reports as follows: 

"William Dunn Limited, on behalf of Moss Holdings Limited, have filed 
Development Permit Application No. 66096 to install four additional 
dwelling units in an existing recreation area in the basement of 
Building No. 2 (Chalet Building). 

BRIEF HISTORY 

City Council, following a Public Hearing on September 10, 1962, rezoned 
this site from an RS-1 One Family Dwelling District to a CD-I 
Comprehensive Development District to permit a comprehensive apartment 
development. 

The use and the form of development including floor space ratio were 
approved by Council and the floor space ratio was later altered by 
Resolution of Council on February 23, 1965 to not exceed 0.68. One of 
the conditions of the approval was: 

"The buildings shall in no case exceed two storeys in height with 
no basements but cellars only being permitted." 

Subsequently Development Permit No. 34476 was issued on April 28, 1965 
for the existing development after approval of the scheme by City Council 
and the Technical Planning Board. 

In 1967 and 1968 two requests to install additional dwelling units in a 
portion of the recreation area were refused by Council after report 
from the Technical Planning Board and the Vancouver City Planning Commission. 
The primary reason for refusal at that time was that: 

"The proposed development would be counter to the condition of 
approval and scheme of development as previously approved by City 
Council on February 23, 1965 for this comprehensive apartment 
development. " 

CURRENT APPLICATION 

The Technical Planning Board and the Vancouver City Planning Commission 
reviewed the current application and had no objections to the application 
as the existing development has a greater selection and area for recreation 
than normally provided in similar developments and the proposed changes 
would not physically affect the building height nor the appearance of the 
existing development from the streets. The Board observed that this really 
reflects a changing policy because of the desire to provide housing units. 

The proposed alterations would not increase the floor space ratio. 

The Technical Planning Board and the Vancouver City Planning Commission's 
recommendation is: 

"That Development Permit Application No. 66096 be approved in 
accordance with the submitted application, such plans and 
information forming a part thereof, thereby permitting the 
installation of four (4) additional dwelling units in the base- 
ment of Building #2 of this existing apartment development, 
subject to the following conditions: 

1. Prior to the issuance of the development permit, revised 
drawings are to be first submitted clearly indicating to 
the satisfaction of the Director of Planning: 

a) no habitable accommodation maintains a floor level 
exceeding I'O" below the adjacent finish grade; 

Cont'd . 
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b) landscaping, including finish grades, type, size, 
location and number of all planting and ground cover 
of the areas about the building where the existing 
grade is to be altered. 

2. All landscaping and treatment of the open areas about the 
building is to be completed in accordance with the approved 
drawings, within six (6) months of the date of any use or 
occupancy of the added dwelling units and thereafter to be 
permanently maintained." 


IT IS RECOMMENDED THAT Development Permit Application No. 66096 be 
approved in accordance with the recommendations of the Technical Planning 
Board and the Vancouver City Planning Commission. " 


2. Development Permit Application No. 67674 
1995 Kingsway 

The Director of Planning reports as follows: 

"Texaco Canada Limited has filed Development Permit Application No. 67674 to 
reconstruct a gasoline service station (self-service) on the site at the northwest 
corner of Kingsway and Victoria Drive. This site is located in a C-2 Commercial 
District. 

The Gasoline Service Station Policy as adopted by City Council in October 1968, 
permits the rebuilding of the existing gasoline t^rvice station on this site. 

The Technical Planning Board and the Vancouver City Planning Commission recommend 
that Development Permit Application No. 67674 be approved in accordance with the 
submitted application, such plans and information forming a part thereof, thereby 
permitting the reconstruction of a gasoline service station (self-service) on this 
site, subject to the following conditions: 

1. Prior to the issuance of the Development Permit 

(a) revised drawings are to be first submitted to the satisfaction of the 
Director of Planning, clearly indicating: 

(i) details of all off-street lighting and special street lighting 
(if applicable) to include height of standards, type and size of 
luminaries etc. 

(ii) complete details of the existing and proposed landscaping for 
the open portions of the site. 

(b) landscaping and treatment of the open portions of the site are to be 
first approved to the satisfaction of the Director of Planning. 

2. All landscaping is to be provided in accordance with the approved drawings, 
within six (6) months of the date of any use or occupancy of the proposed 
development and thereafter to be permanently maintained in good condition 
at all times. 

3. The development including the use of all open portions of the site is to be 
carried out and maintained at all times in accordance with the approved 
drawings and Section 11(10) of the Zoning and Development By-law. 


It is RECOMMENDED that Development Permit Application No. 67674 
be approved in accordance with the recommendation of the Technical 
Planning Board and the Vancouver City Planning Commission. " 


Cont'd . . . 


Boarcf err" Administration, July 3, 1970 


(WORKS - 7) 


Clause 13 Cont'd. 

The City Engineer and Purchasing Agent recommend acceptance of the 
lowest bid to meet specifications, Bid No. 2, from International 
Harvester Company for two (2) only IHC Model M1500 at a total 
price of $10,527.76 ($5,263.88 each). 

Item 13 - 19.500 GVW Conventional Cab & Chassis 

Five bids were received. 

The City Engineer and Purchasing Agent recommend acceptance of the 
low bid (Bid No. 1) from International Harvester Company for two 
(2) only IHC Model 1600 (one complete with power steering) at a 
total price of $9,494.02 (one at $4,408.87 less Federal Sales Tax 
and one at $5,085.15 including FST and power steering). 

Item 14 - 22,000 GVW Tilt Cab & Chassis 

Five bids were received. 

The City Engineer and Purchasing Agent recommend acceptance of the 
low bid (Bid No. 1) from International Harvester Company for two 
(2) only IHC Model C01610A Trucks at a total price of $11,514.28 
(two at $5,757.14 complete with right hand steering, less Federal 
Sales Tax ) . When Federal Sales Tax is included. Pacific GMC (Bid 
No . 2) Ts low bid, but their bid does not meet specifications. 
The City Engineer and Purchasing Agent recommend acceptance of the 
low bid meeting specifications from International Harvester Company, 
for the one IHC Model C01610A, at $6,470.56 complete with 132" cab 
axle measurement at $37.00 and Federal Sales Tax at $676.42. 

Item 15 - 27.500 GVW Tilt Cab & Chassis 

Five bids were received. 

The City Engineer and Purchasing Agent recommend acceptance of the 
low bid (Bid No. 1) from International Harvester Company for three 
(■5) only IHC Model C01810A Trucks at a total price of $22,342.06 
(two at $7,149.99 complete with wedge brakes at $42 each less 
Federal Sales Tax and one complete with wedge brakes at $42 in- 
cluding Federal Sales Tax at $8,042.08). 

Item 16 - 33.000 GVW Tilt Cab & Chassis 

Five bids were received. 

The City Engineer and Purchasing Agent recommend acceptance of the 
low bid (Bid No. I) from International Harvester Company for one 
(1) only IHC Model C01810A Truck at a total price of $8,027.55 
($7,985.55 plus $42 for wedge brakes). 

Item 17 - 41.000 GVW Tandem Tilt Cab & Chassis 

Five bids were received. 

The City Engineer and Purchasing Agent recommend acceptance of the 
low bid (Bid No. 1) from International Harvester Company for 
thirty- two (32) only IHC Model C0F1910A Trucks complete with wedge 
brakes and diesel engine at a total price of $510,386.24 
($14,686.17 plus $1,181.50 for optional diesel engine and $81.90 
for optional wedge brakes each) . 

Item 18 - 41.000 GVW Tandem Tilt Cab & Chassis 

Four bids were received. 

The City Engineer and Purchasing Agent recommend acceptance of the 
low bid (Bid No. I) from International Harvester Company for one' 
(1) only IHC Model C0F1910A Truck complete with wedge brakes at a 
total price of $13,654.96 ($13,573.06 plus $81.90 for optional ^ 
wedge brakes ) . 

.... Cont'd. 
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3. Development Permit Application No. tl^lJ) 
3950 Oak Street 

"Texaco Canada Limited has filed Development Permit Application No. 67673 to 
reconstruct a gasoline service station (self-service) on this site at the 
southeast corner of Oak Street and 23rd Avenue. The site is located in a 
C-2 Commercial District. 

The Gasoline Service Station Policy as adopted by City Council in October 1968, 
permits the rebuilding of the existing gasoline service station on this site. 

The Technical Planning Board and the Vancouver City Planning Commission recommend 
that Development Permit Application No. 67673 be approved in accordance with the 
submitted application, such plans and information forming a part thereof, thereby 
! permitting the reconstruction of a gasoline service station (self-service) on this 
site, subject to the following conditions: 

1. Prior to the issuance of the Development Permit: 

(a) revised drawings are to be first submitted to the satisfaction of the 
Director of Planning, clearly indicating details of all off-street 
lighting and special street lighting (if applicable) to include height 
of standards, type and size of luminafres etc. 

i 

i (b) the landscaping and the treatment of the open portions of the site are to 

be first approved to the satisfaction of the Director of Planning. 

2. All landscaping is to be provided in accordance with the approved drawings with 
■ six (6) months of the date of any use or occupancy of the proposed development 

and thereafter to be permanently maintained in good condition at all times. 

3. The development, including the use of all open portions of the site, is to be 
carried out and maintained at all times, in accordance with the approved drawin 
and Section 11(10) of the Zoning and Development By-law. 

It is RECOMMENDED that Development Permit Application No. 67673 be 
approved in accordance with the recommendation of the Technical 
Planning Board and the Vancouver City Planning Commission." 

I 4. Proposed Change of Use From One-Family 
j Dwelling to Restaurant - 1427 Howe Street 


(BUILDING - 3) 


The City Building Inspector reports as follows: 

"I have received an application from Sherwin-McRae Ltd. on 
behalf of Jean-Paul Patterlini to convert the existing 
wood- frame house into a restaurant. 

The building is an old one-family dwelling, 2\ storeys 
plus basement, and is non-conforming with respect to the 
proposed use under the Vancouver Building By-law. 

The applicant is prepared to carry out extensive repairs 
and alterations to the building which include renovating 
the interior and exterior to provide adequate exit facili- 
ties and fire protection. The existing attic is not to be 
used as part of this project and will be completely sealed 
off . 

The assessed value of the existing house is $4,625.00 and 
the cost of the proposed work is $55,000.00. 

Under Section 1.4.9 of the Building By-law, the City Build- 
ing Inspector may only permit alterations to a non-conforming 
building up to 100% of the assessed value. The By-law does 
provide, however, for Council to approve alterations and 
repairs in excess of this value if considered desirable. 
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Since the proposed renovation work would make this building 
substantially in accord with present fire safety require- 
ments, I would not be opposed to the conversion, and there- 
fore RECOMMEND approval subject to the applicant obtaining 
a Development Permit to cover the change in use of the build- 
ing." 


CONSIDERATION 


5. Repairs to Fire Damaged Building - 
1243 West 7th Avenue 

The City Building Inspector reports as follows: 

"I have received a request on behalf of Mr. and Mrs. Robin 
Riddington to repair their dwelling at 1243 West 7th 
Avenue which was damaged by fire. 

The building is an old two storey one-family dwelling and 
is non-conforming under the Vancouver Building By-law. 

The assessed value of the house is $4,410.00 and the cost 
of the proposed work is estimated to be $22,982. 

Under Section 1.4.9 of the Building By-law, the Building 
Inspector may permit alterations or repairs to a non- 
conforming building provided the cost does not exceed the 
assessed value of the building. The By-law provides 
further that Council may vary, alter or confirm the de- 
cision of the Building Inspector where such action is 
deemed expedient. With respect to this particular building, 
I have no objection to the proposed repair work. 

This matter is submitted to Council for CONSIDERATION." 


FO?! CQuiKll ACTION SEE PAGE(S) 
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LICENSES AND CLAIMS MATTERS 

CONSIDERATION ; 

1. Christmas Store Closing Hours 


The Director of Permits and Licenses reports as follows: 

"A letter has been received from the T. Eaton Co. Limited requesting 
an amendment to the Shops Closing By-law to permit shops to remain 
open until 9:00 p.m. from December 1st to December 24th (excluding 
Sundays) . 

Section 8 of the Shops Closing By-law states: 

•Notwithstanding any of the provisions of this By-law , any 
shop may remain open until 9 o'clock in the afternoon on 
the seven business days preceding Christmas Day.' 

As all shops may stay open until 9:00 p.m. Thursday and Fridays all 
year, the net result of Section 8 is that in most years five (5) and 
occasionally four (4) additional evenings are provided for shopping 
until 9 o'clock. 

The Assistant City Engineer (Traffic) advises that traffic starts to 
get very heavy during the second week of December. An extension of 
evening shopping hoiirs for the foxirteen (14) days preceding Christmas 
may relieve some traffic congestion and parking problems. 

The Municipality of Bvimaby has similar shopping hours to Vancouver 
with the exception that during the month of December stores may choose 
their own hours of operation. The cities of New Westminster, Port 
Moody and the municipalities of Richmond, Port Coquitlam, Delta and 
Surrey have wide open shopping hours all year. The District of North 
Vancouver, City of North Vancouver and Municipality of West Vancouver 
have December closing hours similar to Vancouver. 

The matter of Shops Closing Hours was considered by the Standing Com- 
mittee on Finance and Administration earlier this year and no changes 
were recommended, however, the question of extending evening shopping 
during December was not specifically dealt with and Coiincil may wish 
to refer the request from Batons to the Committee for CONSIDERATION." 


The foregoing report of the Director of Permits and Licenses 
is submitted for Council's CONSIDERATION. 


FO!^ COUNCIL ACTION SEE PAGi(S)..^.ZO 
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FINANCE MATTERS 

RECOMMENDATION 

1. Poser and Reser Expenditures 

The Director of Social Planning reports as follows: 

Vancouver City Council at its meeting on March 20, 1973, adopted 
Clause 2 of the Standing Committee on Social Services re: Social 
Planning Department - Purchase of Outside Services (POSER) and 
Social Research (RESER) Budget appropriations, subject to the 
condition that the Director of Social Planning submit information 
reports twice yearly to Council on expenditures incurred. 

Expenditures of $5,000 and over require Council approval. 

On February 19^ 1974, Vancouver City Council received for information, 
a report of the Director of Social Planning regarding the department's 
POSER and RESER appropriations to January 15, 1974. 


STATUS OF ACCOUNTS TO OCTOBER 3. 1974 


POSER BUDGET - $40,500 

Committed 

Paid 

Britannia Centre Study 

2,250. 

00 

2,250. 

00 

Urban Design 

100. 

00 

100. 

00 

East Indian Community 

100. 

00 

100. 

00 

Moberly South Slope Summer Program 

1,200. 

00 

1,200. 

00 

Haven Club 

1,200. 

00 

1,200. 

00 

False Creek Youth Work 

150. 

00 

150. 

00 

Granville Mall Community Development 

4,990. 

00 

4,Q00. 

00 

Contract Labour - Senior Citizens' 

5,550. 

00 

4,260. 

29 

Bus Tours 

Marpole Oakridge Information Centre 

740. 

00 

740. 

00 

Native Indian Young People 

2 ,000. 

00 

2,000. 

00 

Granville Mall Opening 

1,379. 

08 

1,379. 

08 

Relocation - East Hotel 

1,500. 

00 

900. 

00 

Downtown Eastside Information Centre 

160. 

00 

160. 

00 

Recreation Study 

9 , 500. 

00 

1,208. 

00 

The Vancouver Book 

5 ,000. 

00 

2,500. 

00 

Police Study 

1,000. 

00 

396. 

28 

Contract - Temporary Staff Recreation 
Study 

4,400. 

00 

1, 100. 

00 

DERA - Police - Travelling Expenses 

25 . 

00 

25. 

00 

Hastings Better Neighbourhood 
Committee 

50. 

00 

50. 

00 

Y.W.C.A. Driard Hotel Relocation 

298. 

75 

298. 

75 

^ $ 

41,592. 

83 

$ 24,017.40 


^ It is expected that at least $2,000.00 of this committed total 
will not be expended ;intil 1975. 


RESER BUDGET - $32.000 


Granville Mall Impact Study 
West End Opinion Poll 
Recreation Study 
Community Profile Study 


9,874.62 
2,600.00 
1, 728. 00 
10,000.00 


4,874.62 
2,600.00 
220.00 
5,000.00 


$ 24,202.62 $ 12,694.62 


As of October 3, 1974, of total POSER and RESER budget 
appropriations of $72,500 for 1974, $65,795.45* has been 
committed, of which $36,712.02 has been paid out, leaving an 
uncommitted balance of $6,704.55. 


Cont'd . . 


Department Report, October iS, 1974 
Clause #1 continued; 


(FINANCE - 2) 


The last item marked above under the RESER account, entitled 
"Community Profile Study - $10,000" requires an approval of 
Council for that portion In excess of $5,000. The Director of 
Social Planning submits the foregoing report for the Information 
of Council and RECOMMENDS': - 


1. That an expenditure of a further $5,000 from the 
RESER account for computer printed local area profile 
maps be approved; 

2. That an expenditure of a further $5,000 for the 
Granville Mall Impact Study be approved. 

These funds are part of approved 1974 budget for POSER 
and RESER. 

$65,795.45 - some of these committed funds may not be paid 
until 1975. 


fOR COUNCIL ACTION SEE PAGE(S) ..V/^ 
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Departmental Report, October 18, 1 97i^ (PROPEIiTlES -1 ) 

PRSFJilKTY MATTE RS 


CeNSIDERATION ; 

1 . CITY LAND AT S*W.» CORNER OP GORE AND UNION - 
Request for parking lot 

The Director of Planning and the City Engineer report as follows: 

"On June 11, 1974, a delegation from Puccini's Italian Restaurant 
Ltd. asked Council's pertnission to establish a parking lot on the 
subject property. Council resolved: 

•That this whole matter be referred to the Director of Planning 
for consideration by the Strathcona Planning Team, and a report 
be submitted to Council on the valuation of the various alterna- 
tive uses of the property. • 

This site was originally cleared to complete the landscaping of the 
approach to the Georgia Viaduct. Four alternative uses have been pro- 
posed for this site as follows: 

(a) landscaped open space, 

(b ) a church, 

(c) tennis courts, 

(d) a parking lot 

A. Landscaped Open Space 

The area in question is approximately a 120 ft. strip on the eastern 
side of the block bounded by Main, Prior, Gore, and Union (see 
attached map.) The remainder of the block will be landscaped and 
primarily used as a resting-place for residents and passers-by of 
the surrounding area. While it is desirable that the subject area 
remain open to maintain the visual character intended for this 
block, it is not essential that this area be merely landscaped and 
not utilized for any other function. 

B. Church 

The use of this site for any building is considered unacceptable to 
the Planning Department because it contradicts the original reason 
for removing the previously existing building (i.e. "open" approach 
to the viaduct.) Also there appear to be sufficient church facil- 
ities in the Strathcona area at present. 

G . Tennis Courts 

The possibility of providing tennis courts was investigated by the 
Parks Board which recommended against this use for the following 
reasons : 

Long range plans for the Strathcona area include such 
facilities as tennis courts on the property adjacent to 
the new No. 1 Fire Hall. 

The site dimensions and topography will not permit more 
than two tennis courts. Park Board policy is to locate 
not less than four courts on any one site. 

Parking is permitted for one hour on Union Street. No 
parking is permitted on Gore Avenue. 

The site is located at the extreme west side of the 
Strathcona residential area and would not serve the 
entire community. 


Gent 'd 


Departmental Report, October l8, 1 97ij- 


( PROPERTIES - 2) 


Clause No. 1 (Cont'd) 


The Strathcona Property Ovmers & Tenants Association has discussed the 
provision of tennis courts, and it wants tennis courts provided at the 
new No. 1 Fire Hall and not at Gore and Union. 

D. Parking Lot 

A parking lot has been requested by the proprietor of Puccini's 
Italian Restaurant, with strong support from the Main Street 
merchants. Their solicitor has indicated that Puccini's Italian 
Restaurant Ltd. is prepared to lease the site from the City. 

A petition of eighteen signatures has been received from the 
residents of the 800 Block Gore Avenue and the 200 Block Union 
Street opposing the use of the site as a parking lot (attached). 

SPOTA considers a parking lot acceptable as long as it is not 
too large. 

The Parks Board has also discussed the parking lot proposal and 
on June 10th, 197i4-, resolved: 

'That the Park Board approves in principle this property being 
used for a parking lot subject to the landscaping of the park- 
ing lot being approved by the Director of Planning'. 

The provision of a collective parking lot on this site has been 
examined. However, since it is too distant from the heart of 
Chinatown, it would not offer significant benefit to most 
businesses. 

Council's decision of June 8, 1971 > was to acquire this property 
for landscaped open space. Acquisition (which was by expropri- 
ation) cost $89 J 000; landscaping, estimated at an additional 
$14., 700. The property has not yet been landscaped. Current esti- 
mate is $8,000. 

If Council reaffirms its decision of June 8, 1 971 > the City 
Engineer should be instructed to carry out the landscaping; funding 
to come from existing Engineering Capital accounts. 

If Council approves the request for a parking lot, the Supervisor 
of Property and Insurance should be instructed to set the base 
rate; access arrangements to be to the satisfaction of the City 
Engineer. 

The Director of Planning and City Engineer submit the foregoing 
for Council's CONSIDERATION. 


DELEGATION REQUEST -- MR. JOHN A. TATE 


FOP ( OUNC!L ACTION SEE PAGE(S) 


REPORT TO COUNCIL 


STANDING COmiTTEE OF COUNCIL 
ON WATERFRONT AND ENVIRONMENT 


October 3, 1974 


A meeting of the Standing Committee of Council on Waterfront and 
Environment was held on Thursday, October 3> 1974, in the #1 
Committee Room, third floor. City Hall, at approximately 10:30 a.m. 

PRESENT: Alderman Pendakur (Chairman) 

Alderman Massey 
Alderman Gibson 
Commissioner DuMoulin 

ABSENT : Alderman Linnell 

CLERK : H. Dickson 


The Minutes of the Meeting of September 19, 1974, were adopted. 
RECOMMENDATION 

1. Noise Workshop 

The Committee had before it for consideration a brief dated 
October 1, 1974, (circulated) from Mr. Steve Boyce of S.P.E.C. 
requesting a grant of $ll,6lO to provide three months of noise 
workshops which will involve public participation in working 
on noise problems. 

Mr. Boyce told the Committee that public involvement is 
necessary for any noise bylaw to be successful. Specialized 
equipment for work on noise is to be provided to S.P.E.C. for 
its noise workshops by Simon Fraser University. 

During discussion of this topic the Medical Health Officer, 
Dr. Bonham, expressed disappointment in G.V.R.D.'s action 
in hiring a consultant to upgrade a proposed noise bylaw. 
The Medical Health Officer reminded the Committee a Technical 
Sub-Committee on noise control headed by himself had urged the 
G.V.R.D. to hire a co-ordinator to implement a noise control 
program which would include an education program. The Medical 
Health Officer recommended the City should now hire a co-ordinator 
to implement a noise control program. 

It was noted that it has not been the clearly defined responsibility 
of any government or agency to enforce noise control. The Medical 
Health Officer suggested that if the City hire a co-ordinator 
to work on noise problems the City could have a considerable 
impact on reducing this problem. 

The Committee expressed the view that the total budget of the 
S.P.E.C. program should be announced including other sources 
of funding. 

Following discussion, it was 
RECOMMENDED 

(a) THAT Council grant $]l,6lO to S.P.E.C. to provide for 
three months of noise workshops subject to S.P.E.C. 

(i) providing a detailed budget disclosing other 
sources of funds for the program 

(ii) providing an outline of Simon Fraser University's 
involvement in the program 

(iii) conducting its program in consultation with citizen 
groups and Vancouver City area planning offices. 


cont ' d 


52i' 


Standing Coimnittee on Waterfront & Environment 2 

October 3, 1974 

Clause No.l continued 

(b) THAT the City Manager in consultation with appropriate 
staff members report to Council on a noise control 
program which would include hiring of a noise control 
program co-ordinator . 

INFORMATION & RECOMMENDATION 

2. Development Permit Application #6S065 

North Foot of Bute Street - Gulf Oil of Canada Ltd. 

The Committee had before it for consideration a report dated 
September 24, 1974, (circulated) from the Planning Department 
regarding Gulf Oil of Canada's application to erect a temporary- 
office building of 10' x 40' for one to two years north of its 
oil stoi'age tanks at the north foot of Bute Street. 

During discussion the Committee expressed the desire that the 

oil storage tanks be removed from the area to permit re-development 

of the waterfront. 

A member of the Committee complained that a two-storey steel 
boat house, approximately 60' long, has been placed at the 
north foot of Cardero Street, and asked why the Committee was 
not advised of such a development. 

Following discussion, it was 

RESOLVED 

THAT the Chairman of the Standing Committee of Council 
on Waterfront & Environment write to the Manager of the 
Port of Vancouver requesting a meeting of Port and 
National Harbours Board officials with Waterfront Committee 
Members and staff to discuss matters of mutual concern; 
such meeting to be arranged at the convenience of the 
Manager of the Port of Vancouver. '? 

And It was 

RECOMMENDED 

THAT consideration of Development Permit Application 
#68065 be deferred subject to the Regional Manager 
of Gulf Oil of Canada appearing at an early meeting 
of the Standing Committee of Council on Waterfront and 
Environment to discuss Gulf Oil's long range plans for 
its site at the north foot of Bute Street. 

INFORMATION 
3 . Pollution Report - Present Status 

The Committee had before it for consideration a report dated 
September 20, 1974, from the Engineering Department advising 
that the Department is continuing work on a Pollution Report 
requested by the Committee at its meeting of July 4, 1974, for 
submission to the Committee in early September. 

It was 

RESOLVED 

THAT the memo be received and the Clerk determine 
from the Engineering Department when the report on 
pollution will be submitted to the Standing Committee 
of Council on Waterfront & Environment. 

The meeting adjourned at approximately 11:15 a.m. jJ.i-> / 

FOR COUNCIL ACTION SEE PAGE(S) Z.El » 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL ON 
FINANCE AND ADMINISTRATION 


October 3, 1974 


i A meeting of the Standing Committee of Council on Finance 

I and Administration was held in the #2 Committee Room, Third 

i Floor, City Hall on Thursday, October 3, 1974 at approximately 

I 12:30 p.m. 

; PRESENT; Alderman Bowers, Chairman 

i Aldermen Harcourt, Volrich 

j ABSENT: Alderman Linnell 

I 

COMMITTEE 

CLERK: Marilyn Clark 


INFORMATION 

1. Health Department Tour 

This tour, scheduled for 1:30 this day, was deferred to a 
later date so that all members of the Committee could participate. 
A tentative date of October 24, 1974, was set, between 12:15 p.m. 
and 3:15 p.m. 

RECOMMENDATION 

2. Local Initiatives Program, 1974 - 1975. 

Council, on September 24, 1974, passed the following motion 
in regard to the Local Initiatives Program, 1974-1975: 

"THAT the Standing Committee on Finance and Administration 
be authorized to make application for projects, on the 
City's behalf, subject to formal confirmation by Council, 
and at this time, the City's share of revenue budget funds 
be limited up to $150,000.00." 

Your Committee considered thirty-eight proposed Local 
Initiatives Program Projects, noting that in all probability 
not all projects applied for would necessarily be approved. 
The proposed projects were categorized into priorities 1 and 2 
and follows: 

Name of Project 


1_ Development of 
Leakage- 
Detection Survey 
Techniques (Eng) 

2. Trans-Park (Eng) 

3. Ramp Installations 
in Curbed Inter- 
sections (Eng) 

4. Administration of 
L.I. P. (Finance) 

5. Civic Publications 
Research (Soc.Plan 


Total Cost Priority 1 Friority 2 % of Total Cost 


17,115 6,840 40% 

27,387 4,782 18% 

34,050 18,980 56% 

9,546 2,843 30% 

) 22,991 1,619 7% 


1 

I 


Cont'd 


;jUL 9 1370 ^ 16 d 

Board of Administration, July 3, 1970 (WORKS - 8) 

Clause 13 Cont'd. 

When Council has made the awards, Contracts will be prepared to 
the satisfaction of the Corporation Counsel," 


Your Boar-d 

RECOMMENDS the report of the above officials be approved. 


14. Amendments to the Plumbing By-law No. 4068 

The City Engineer and the Director of Permits and Licenses report as 
follows : 

"Your Board has received from the City Engineer and the Director 
of Permits and Licenses the following proposed amendments to the 
Plumbing By-law No. 4068, which they consider are necessary and 
desirable at this time, to control the admission of industrial 
wastes into the City's sewers and the pollution of the environment 

Section 5.10 

Change heading from 'Storm Sewers' to 'Connections to Public 
Sewers ' . 

Change 5.10(5) to: 

'The sanitary and storm drainage systems of all buildings, other 
than one and two family dwellings in all areas of the City shall 
be entirely separate and separate building (house) sewers shall 
be constructed to the property line where public sewers are avail- 
able. The sanitary and storm drainage systems of one and two 
family dwellings shall be separate in separate system areas only, 
unless otherwise required by the City Engineer or the Medical 
Health Officer. ' 

Section 5.12 

Change 'Combined Sewer' to 'Required Diameters of Building Sewers' 
and change the text to: 

'The diameter of every building (house) sewer and building (house) 
sewer extension shall be determined in accordance with Tables 24A, 
24B and 24C of this By-law. ' 

Section 1.7 - Enforcement 

1.7.1(5) - Add after 'public sewer': 'or obstruct the sewer or 
drain or be injurious to personnel maintaining or 
operating the sewerage or drainage system. ' 

Change 1.7.1(6) to: 'No person shall discharge into a sanitary 

sewer, a storm sewer, or a combined sewer 
any of the following: 

1.7.1(6) (a) - Waste water having a pH lower than 5.5 or 

higher than 9.5. 

(b) - Waste water containing suspended solids 

exceeding six hundred (600) p. p.m. or 
having a B.O.D. exceeding five hundred 
(500) p. p.m. 

(c) - Waste water containing more than 150 p.p.m. , 

or a lesser amount, as fixed by the City 
Engineer for a particular establishment, of 
fat, oil or grease or other matter that is 
soluble in petroleum ether. 


. ... Cont'd. 
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standing Committee of Council 

on Finance and Administration 2 

October 3, 1974 


Clause 2 Cont'd 


Name of Project 


City Cost 

Total Cost Priority 1 Priority 2 % of Total Cost 


6. Access '75 (City 

Clerk) 25,043 

7. Heritage Building 
Survey Stage III 
(Planning) 31,520 

8. Environmental Inven- 
tory, Study of Neigh- 
bourhood Shopping 

Areas (Planning) 15,520 

9. Street Co-ordinates 
with Buildings 
(Planning) 12,480 

10. False Creek Marine 

Study (Planning) 16,360 

11. Housing Conversion: 
Potential and Impacts 
in Vancouver City 
(Planning) 11,520 

12. Preparation of Large 
Zoning Maps (Plan.) 14,976 


13. Survey of (a) Build- 
ings of Historic 
Merit (b) Areas 
Designated as a 
Beautif ication Area 


41,052 


19. File Content Review 
(Permits) 

20. Cross Check Licens- 
ing Data File 
(Permits) 

21. Industrial Plumbing 
Survey (Permits) 


3,286 


3,998 


7,885 


22. Check for Unlicensed 5,034 
Vending Machines 

23. Transplan (Eng) 21,586 

24. Community Art 

Project (Soc.Plan) 71,240 

25. VanDusen Botanical 
Display Garden (Parks) 56,819 


26. Lost Lagoon Bird 
Sanctuary-Stanley 
Park (Parks) 


61,219 


4,082 


1Q,148 


3,575 


3,300 


14. Research Project on 
B.C. Photography 
(Library) 33,777 

15. Library Project for 

the Homebound 16,716 2,468 

16. Library Information 
Retrieval 35,128 

17. Library Outreach 30,320 

18. Standardization and 
Updating of Plans 

of Civic Buildings 5,683 1,742 
(Permits) 


52 


4,323 

2,406 


20,870 
25,270 


4,834 


5,674 


4,290 


19,680 


5,281 


3,198 
5,538 


1,000 


1,472 


27. Stanley Park Zoo 

Ground Improvements 59,019 
(Parks) 


23,070 


16% 
32% 

31% 

29% 
35% 

29% 
29% 

48% 

16% 

15% 

9% 
18% 

31% 

2% 

25% 

55% 
29% 

11% 
0% 

37% 
41% 

39% 
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Clause 2 Cont'd 

City Cost 

Name of Projec t Total Cost Priority 1 PFiority 2 % of Total Cost 

28. Langara-Fitness 
Circuit and Neighbor- 

g^Sunf (Paries? '^^^" 62, 319 26, 370 42% 

29. Queen Elizabeth Park 

Putting Greens (Parks) 60,759 27,276 45% ■ 

30. Champlain Park, 
Jogging Track, Play- 
ground Dev. (Parks) 81,606 38,533 ^47% 

31. Forest Trails , Stanley 

Park (Parks) 61,219 25,270 41% 

32. Street Tree Planting 

on City Boulevards 62,319 26,370 42% 

(Parks) 

33. Burrard & Hastings 

Traffic Island Dev. 17,683 8,447 48% 

(Parks) 

34. East End Children's 

Adventure Playground 65,619 29,670 45% 

(Parks) 

35. Waterfront Walks &' 

Erosion Control on 2 0,870 37% 

Vanier/Marme Drive 
(Parks) 

36. Lot Clean-Up 

(Prop.&Ins.) 38,054 20,244 53% 

37. Records Upgrading 

and Purging (Eng) 3,610 48 1% 

38. Materials and Re- 
search Branch Data 

Collection (Eng) 11,147 ' 2,379 21% 


TOTALS 1,212,424 211,541 201,273 


A representative of the Board of Parks & Recreation 
gave that Board's priorities within the five approved for 
application as: 

1. Lost Lagoon Bird Sanctuary 

2. Street Tree Planting 

3. Langara Fitness Circuit and Neighborhood Adventure 

4. VanDusen Botanical Display Garden 

5. East End Children's Adventure Playground 


Your Committee, 
RESOLVED, 

THAT the City Engineer be authorized to make application 
for those projects considered as Priority 1, and 

FURTHER THAT, should applications be approved to an 
extent that the City's share totals more than the $150,000 
limit, further consideration will be given by the I'inance 
Committee to the five projects submitted by the Park 
Board and approved for application, where the City's share 
totals $128, 550.00. 

and RECOMMENDS, 

THAT City Council give formal confirmation to the above. 

The committee adjourned at 2:00 p.m. FOR COUNGUCTION SEE PA6E(S)...1^Z^^ 



REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL ON SOCIAL 
SERVICES 


October 3, 1974. 

A meeting of the Standing Committee of Council on Social 
Services was called in No. 1 Committee Room Third Floor, City 
Hall, on Thursday, October 3, 1974, at 1:30 p.m. 

PRESENT ; Alderman Rankin, Chairman 

Alderman Hardwick 
Alderman Gibson 

ABSENT ; Alderman Marzari 

COMMITTEE 

CLERK; H. Dickson 


INFORMATION 

1. Pofi Bar^ 1716 Charles Street - Further Complaints of Residents 


The Committee on July 26, 1974 heard complaints from neighbours 
of the above premises and referred this matter to the Official Traffic 
Commission for consideration of a "residents only" parking restriction 
in the area. The Official Traffic Commission did not recommend this 
parking restriction. 

The Committee this date had before it for consideration a letter 
dated September 6, 1974 from Mrs. A. McKenna and Mrs. D. Wootton 
requesting the Pofi Bar to close at midnight or close altogether 
because patrons' conduct continues to annoy residents of the area. 

Residents appeared before the Committee and said noise in the 
neighbourhood is "ridiculous" with yelling and swearing and cars 
screeching and honking until four or five in the morning. The residents 
claimed these disturbances are caused by patrons of the Pofi Bar. 

Manager of the Pofi Bar, Mr. Bresciani, replied that the City 
Traffic Engineering Department does not feel special parking regulations 
are necessary. The Manager claimed the residents are constantly 
complaining for no valid reason, that the Police Denartment has visited 
the Pofi Bar several times and reported no problems. 

He said the predominantly Italian staff and customers of the ^ofi 
Bar have been called names by the residents, and that he himself is 
unfairly blamed for anything that happens in the neighbourhood. 

Following discussion it was, 

RESOLVED 

THAT the Police Department be reauested to appear before the 
Social Services Committee with its file on the Pofi Bar and that the 
Social Planning Department be asked to conduct a general investigation 
of the problems between the residents of the area and customers of the 
Pofi Bar and report to an early meeting of the Standing Committee of 
Council on Social Services. 


Cont'd. 
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October 3, 1974 


RECOMMENDATION 


2. Downtown Eastside Residents' Association - Closures of Lodging Houses 

The Committee had before it for consideration two letters dated 
September 30, 1974, from Downtown Eastside Residents' Association, 
(circulated) in which the Association expressed concern that twenty-one 
hotels may be put out of business because they may not meet with the 
Health Department standards. 

Mr. Bruce G. Eriksen of D.E.R.A. suggested that under Chapter 4, 
Section 4(a) and Chapter 5, Section (1) of the 1972 Archaeological and 
Historic Sites Protection Act, the City can control the conversion of 
residential premises to other uses. 

The above-mentioned Sections read as follows: 

4. No person or agency shall knowingly 

(a) destroy, desecrate, deface, move, excavate, or alter 

in any way a designated site or remove from it an ohiect: 

5. (1) Upon application made to him in writing, the minister 
may issue a permit to excavate, or alter a site and 
to remove, move, or alter objects from it. 

(2) The minister may limit a permit as to time and location, 
may require such reports as he deems necessary or proper, 
and may impose other terms and conditions that he 
considers necessary or proper. 

(3) The minister may cancel or suspend a permit at any time. 

Mr. Eriksen maintains the City or the owner of the building would 
have to apply to the Provincial Secretary to convert the usage of 
existing buildings in the Gastown-Chinatown Historic area. 

He referred to a petition demanding an immediate start to new 
housing in the Downtown East Side signed hv over 150 persons. 

Following discussion it was, 
RESOLVED , 

THAT the petition dated September 30, 1974, from D.E.R.A. 
requesting new housing in the Downtown East Side be referred to the 
Standing Committee of Council on Housing and that the Director of 
of Legal Services be asked to examine Chapter 4, Section 4(a) and 
Chapter 5, Section (1) of the Archaeological and Historic Sites 
Protection Act and advise the Standing Committee of Council on Social 
Services whether these Sections may be of use to the City in controlling 
the use of existing structures in the Gastown and Chinatown Historic 

i Area. 

I 
I 

I 

j 3. Downtown Eastside Residents' Association - Rent Increase at 
76 West 39th Avenue 

The Committee had before it for consideration a letter dated 
September 9, 1974^ from D.E.R.A. along with copies of ■ correspondence 
1 between a former tenant and the owner of the premises at 76 West 
39th Avenue. 


Cont'd. 
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It was noted that neither the complainant nor the owner appeared 
and it was, 

RESOLVED 

THAT this matter be deferred to an early meetina of the Standina 
Committee of Council on Social Services when both the owner and the 
complainant will attend. 


4. Downtown Eastside Residents' Association - Rent Increase Drake Hotel 


The Committee had before it for consideration a letter dated 
October 1, 1974 from D.E.R.A. (circulated), a copy of a notice of 
rent increase from the manager to the tenants of the Drake Hotel and 
I copies of tenants' rent receints from the manager of the Drake Hotel. 

Mr. I. Garfield, one of the owners of the Drake Hotel, told the 
Committee that none of the hotel guests who received notices of the 
rent increase are monthly tenants but pay bv the week. He maintained 
that the hotel is governed by the Innkeepers Act, and not the Landlord 
and Tenant Act. 

He presented a copy of a letter to the B.C. Hotels Association, 
from Davis & Company, Barristers and Solicitors, (circulated) which 
indicated that a court case may be required to resolve the issue of the 
: Landlord and Tenant Act as it applies to hotels. 

I The Committee advised Mr. Garfield that it is the Committee's 

understanding that the Landlord and Tenant Act applies to all 
residential accommodation regardless of the terms and time period of 
rent. The hotel would therefore be in violation of the Law bv not 
limiting rent increases to 8% and by not providing the necessary three 
months' notice of rent increase. 

Following discussion it was, 

RESOLVED 

THAT the complaints of the Downtown Eastside Residents' Association 
of illegal rent increases at the Drake Hotel, 606 Powell Street, be 
referred to the B.C. Rentalsman, Mr. B. Clark, for consideration. 


5. Franciscan Sisters of the Atonement - Black Topping and Drainage 


The Committee had before it for consideration a letter dated 
October 1, 1974, from the Franciscan Sisters of the Atonement 
advising of the need for black topping and proper drainage 
in the yard of the Sisters' Day Care Centre. 

Following discussion it was, 

RESOLVED 

THAT this matter be referred to the Day Care Information Centre. 


The meeting adjourned at 2:20 p.m. 


FOR COUNCIL ACTION SEE PAGE(S) 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY DEVELOPMENT 


October 3, 1974 


A meeting of the Standing Committee of Council on Community- 
Development was held in the No. 1 Committee Room, Third Floor, City- 
Hall at approximately 3:30 p.m. on Thursday, October 3, 1974. 


PRESENT ; 


CLERK: 


Alderman Volrich (Chairman) 
Alderman Harcourt 
Alderman Marzari 
Alderman Rankin 

D. Bennett 


Adoption of Minutes 

The Minutes of the meeting held September 12, 1974 were adopted. 


INFORMATION 


1. Neighbourhood Pub Applications 
(A) 27^6 East Hastings Street 

Mr. Richard Belich appeared before the Committee with respect to 
his application for a neighbourhood pub at 27^6 East Hastings Street. 
Mr. Belich advised this is a two-storey building and it is his in- 
tention to use the lower floor for a neighbourhood pub and the upper 
floor for dancing. 

The amenity report indicated what is in the surrounding vicinity 
and that the area is probably suitable for a neighbourhood pub but 
consideration should be given to its close proximity to the Canadian 
Legion and the proposed new hotel site in the 2^00 Block Franklin Street. 
It should be noted, however, that there is an existing beer parlour at 
Victoria and Powell Streets, almost exactly one mile distant. 

After due consideration it was 

RESOLVED 

THAT further consideration of this matter be deferred for one 
week in order to give the members of the Committee an opportunity 
to review the location. 


(b) 36^1 West 4th Avenue 

Mr. John Keith-King and Mr. S. P. Grauer appeared before the 
Committee with respect to the application for a neighbourhood pub at 
36SI West 4th Avenue. 

The amenity report indicated that this location is in a commercially 
zoned area. Both East and West of 4th Avenue for at least two blocks are 
mixed, commercial and apartment buildings. North West of the proposed 
location is largely one-family dwellings. North East of the location 
consists mainly of older, multiple conversion dwellings. In a South 
Westerly direction of the location are apartment buildings, one-family 
dwellings and a large Department of National Defence property. South 
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East of the location are multiple conversion dwellings and a small 
number of one-family dwellings. 

The application indicated that five parking spaces would be 
provided. The Committee reviewed the application and after discussion 
with the principals 

RESOLVED 

THAT this application be referred to the Kitsilano Planning 
Committee for report back to the Standing Committee. 


I 2. Liquor Permit Application - I56 West Hastings Street . 

Altho\igh the applicant for this liquor permit application had 
been notified of the meeting he was not present to discuss his application 
with the Committee. It was therefore 

RESOLVED 

THAT this application be deferred for consideration at the next 
'meeting of the Committee. 


3 , Street Vendors 

(a) Communication From Mrs. Gladys Chong 

The Committee had for consideration a communication dated October 3, 
1974 from Mrs. Gladys Chong of G & J Flowers at 1$23 Commercial Drive 
wherein she advised that a street vendor was operating on Friday, 
September 27, 1974 from 5:30 p.m. and on Saturday, September 2S, 1974 
from 5:00 p.m. directly across the street from her flower shop. She 
stated that this contravenes the Street and Vendor By-law No. 47^1 which 
was passed by the Council on June 11, 1974 and requested immediate atten- 
tion to this matter. 

The Director of Pemits and Licenses advised that on receipt of 
, a telephone call from Mrs. Chong on Friday evening this complaint had 
been investigated and the operator, who only held a receipt. was notified 
that this stand should be removed, however, it was noted that he did 
not remove his stand and appeared again on the Saturday night. The 
I owner of the stand was then contacted this week by the Officials and 
i was advised that this operation could not continue. The Director of 

Permits and Licenses stated he had assurance from the owner that this 
j stand would not in future be located across the street from Mrs. Chong* s 
I Flower Shop. 

After consideration of this matter it was 

RESOLVED 

THAT the communication from Mrs. G. Chong dated October 3, 1974 
i be received. 


( B) Complaint Re Restriction of Licence - Mr. David Sadler 

Although the arrangements had been made Mr. David Sadler did not 
appear re his complaint that the Department of Permits and Licenses had 
advised him that he could not sell imported clothing under his street 
vendor's licence. 
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Clause #3 continued ; 

The Committee agreed that as this delegation had not appeared 
and as a report was going to Council on Street Vendors that the 
necessary arrangements be made for Mr. Sadler to appear before Council 
as a delegation. 


RECOMMENDATIONS 


4, Liquor Permit Application - 1015 Burnaby Street 

The Zoning Planner submitted the following report with respect 
to a liquor permit application at 1018 Burnaby Street: 

"It is reported on behalf of the Director of Planning that the 
above noted Development Permit Application has been filed to alter 
and use an approximately 29' x 4d' portion of the second floor 
of this existing two-storey restaurant as a bar and loxinge. 

The Technical Planning Board approved this application subject 
to the condition that prior to the issuance for the Development 
Permit : 

'This request is to be referred to the Council Committee 
on new liquor outlets for consideration and necessary 
action. ' 

This development would have approximately 433 sq. ft. of public 
assembly area for the lounge and bar. 

The development is situated in the downtown area in the CM-1 
Commercial District. 

This report is submitted for the consideration of the Standing 
Committee of Council on Community Development." 

Mto John Buchanan, Manager, appeared before the Committee and 
advised that he presently holds a dining lounge licence for the Hind- 
Quarter restaurant but wishes a lounge licence for the public assembly 
area for the lounge and bar. After due consideration it was 

RECOMMENDED 

THAT Council approve the proposed location for a cocktail lounge 
licence at 1018 Burnaby Street. 

(Alderman Rankin is recorded as being opposed to this recommendation.) 


5. Illegal Suite Policy 

The Council on September 24, 1974 referred the following communica- 
tion from Alderman Volrich dated September 10, 1974 respecting Illegal 
Suites Policy to this Committee for consideration and report: 

"City Council, on May 28, 1974, approved the recommendations 
contained in the report of the Community Development Committee 
with the reservation that Recommendation 1 (in my memorandum 
accompanying the report, regarding the idea of a test plebiscite 
in four selected areas) be approved"in principle'.' I understood 
this to indicate that Council wished further consideration to be 
given to the practical aspects of the matter. Further, the 
proposal for a "registry of home suites" operated by the City, 
was approved in principle and referred to the Director of 
Permits and Licenses for report, and the recommendation to 
advance the date specified in Section 565a of the Charter to 
April 1st 1974, was referred to the Director of Legal Services 
for the necessary Charter Amendment. 
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The whole matter has been receiving the further consideration 
of the Special Staff Committee and myself, as Chairman of the 
Standing Committee, and a number of further meetings on the 
subject have been held over the past few months with particular 
reference to the procedures and administrative process under 
which the programme might be implemented. In particular, I 
vas interested in whether matters could be organized in such a 
way as to allow the proposed test plebiscite to be carried out 
by the end of September. 

The following points arose from these discussions: 

1. The fact that the Voters' List will not be available 
before October 15, 1974 makes it difficult for the 
City Clerk to carry out a plebiscite prior to that 
date 

2. The City Clerk feels that it would be inadvisable 
to carry out the plebiscite at the same time as the 
civic election on November 20, 1974 because of 
administrative and practical problems. 

3. It was felt that a sample survey could be carried out 
in the four designated areas within the next month 
and that this would likely give a good sampling of 
public reaction. The Planning Department will be 
providing an estimate of the costs of such a survey. 

4. The possible effect of the programme on the N.I. P. 
and R.A.P.P. programmes is being considered by Mr. 
Youngberg. 

5. Considerable discussion took place regarding the 
manner in which the four general areas could be 
designed into sub areas for purposes of a survey and 
plebiscite, having reference to the zoning map 
originally used in considering the "illegal suites" 
programme, including the overlays showing polling 
districts and the disposition of the presently known 
illegal suites. 

6. Some sub areas have been identified, which do not 
necessarily conform to poll areas and the Planning 
Department is giving further consideration to designat- 
ing thes* sub areas. 


7, The City Clerk has given me a very useful memorandum on 
the merits in considering the use of a "petition" method 
instead of a "plebiscite" method and salient points are 
as follows: 

a) In the "plebiscite" method which involves the use 

of a secret ballot system, there would be no identi- 
fication later to pinpoint the opinions within block 
areas and based on past experience turn-out would 
likely be quite limited. 

b) In the "petition" method an information pamphlet and 
the petition card would be mailed to all property 
owners in the designated area, postage prepaid, and 
the results would provide us with a useful analysis 
of public reaction on a block-to-block basis, in 
addition to ensuring a much greater response. 

8* Among other matters, decisions must be made as to whether 
only resident owners will be allowed to vote and whether 
only owners of residential property will be allowed to vote. 
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9. At all times it has been borne in mind that the progranme 
is intended as one which encourages a secondary suite 
in an existing home in a residential area , and not as a 
programme which may permit "duplexing" in these areas. 

It can also be noted that the City Manager is putting 
together a presentation to the Federal Government entitled 
"New Space in Existing Areas," following along our proposed 
programme, pointing out the substantial advantages of such 
a programme in adding to the housing stock of the City, 
and the advantages to owners and tenants alike, and pro- 
posing that Federal funds be made available for such home 
improvements under the Federal Urban Demonstration Programme, 
emphasizing the eleMnts of quality and innovation. 

I believe that any change of zoning should only be introduced 
in a local area which demonstrates by a large majority a 
desire for such a change. In addition to the plebiscite, a 
formal public hearing will, in any event, be a further legal 
requirement . " 

Alderman Volrich concluded his communication with several 
recommendations which were discussed by the Committee. 

After further consideration and a suggested amendment to 
Recommendation 1, your Committee 

RECOMVLENDS 

(A) THAT the Coimcil approve the study on Housing Conversion 
as recommended today by the Standing Committee on Finance 
and Administration lander the LIP Projects. 

(B) THAT Council approve the "petition" method to be carried 
out in any sub-areas where the study indicates that a 
majority of property owners favor a zoning change. 

(C) THAT such a "petition" plebiscite be carried out in such 
areas in March or April, 1975. 

(D) that only the resident property owners of residential 
property be allowed to vote in such a plebiscite. 

(E) that the plebiscite require a 2/3 majority approval of 
such property owners before the matter is referred to 

a formal public hearing, this being consistent with the 
recommendation previously approved by the Committee and 
Council. 


The meeting adjourned at approximately 4s 20 p.m. 


FOR COUNCIL ACTION SEE PAGE(S) /^Z^. 
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Clause 14 Cont'd. 


(d) - Waste water containing any floating flam- 
mable material or more than 15 p. p.m. 
floating oil or grease of a mineral origin 
or tar, or more than 150 p. p.m. stable 
emulsified oil, or grease of mineral origin.' 


Renumber the present clauses 


1.7.1 - (6) to 
1.7.1 - (7) to 
1.7.1 - (8) to 


7) 
8) 
9) 


Section 1.4.21 - Special Manholes 

•The City Engineer may require a special manhole on any building 
(house) sewer extension. The cost of such manhole shall be paid 
by the owner of the premises served by the building (house) sewer 
extension. 

The City Engineer and the Director of Permits and Licenses may 
also require that any property discharging industrial waste to the 
public sewer shall have installed on the building (house) sewer or 
the building (house) sewer extension, a control manhole suitable 
for the inspection and sampling of the discharged wastes. The 
design and location of such manhole shall be approved by the City 
Engineer and the Director of Permits and Licenses. The manhole 
shall be installed and maintained at the sole expense of the owner 
of the premises and shall be accessible at all times to the City 
Engineer and the Director of Permits and Licenses and their author- 
ized representatives. All industrial wastes discharged to public 
sewers from premises where inspection and sampling manholes are 
required shall pass through such manholes.' 

We recommend that: 

(a) The above changes and amendments to Plumbing By-law No. 4068 
be adopted. 

(b) The Corporation Counsel be instructed to prepare the necessary 
amendments to the Plumbing By-law No. 4068. 

(c) The effective date of the By-law changes to be August 1, 1970." 
Your Board 

RECOiyiMENDS that the recommendations of the City Engineer and the 
Director of Permits and Licenses be adopted. 


15. Development Permit No. 48152: 
First Phase Pro.ject 200 

The following report has been received from the Corporation Counsel: 

"It is a condition of the above-mentioned development permit that 
Project 200 Investments Limited grant to the City a sublease of 
the lands over the Canadian Pacific right-of-way necessary to 
erect an elevated highway extension of Howe Street. Project 200 
is not in a position to grant this sublease, but the Canadian 
Pacific Railway has offered to grant to the City an easement over 
the land necessary to accommodate the extension, provided, however, 
that such grant would not be made until the City designed an 
extension satisfactory to the Canadian Transport Commission. The 
grant, when made, would be in perpetuity and the consideration 
therefor would be the sum of $1.00. In other words, the Railway 
is prepared to enter into an agreement with the City that when 
the City is ready to proceed with the construction of the highway, 
the Railway will execute a registrable easement in favour of the 
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REPORT TO COUNCIL 

STANDING COmiTTEE OF COUNCIL 
ON CIVIC DEVELOPMENT 


October 3, 1974 


A meeting of the Standing Committee of Council on Civic Development was 
: held in the #2 Committee Room, third floor, City Hall, on Thursday, 
i October 3, 1974, at approximately 3:30 p.m. 

PRESENT: Alderman Hardwick (Chairman) 

Alderman Bowers 
Alderman Pendakur 
Alderman Massey 

ALSO 

PRESENT: Mr. L. E. Ryan 

CLERK : G. Barden 


RECOMMENDATION 

1. Downtown Planning Report 

Your Committee reviewed the "Report for Discussion" on Downtown 
Vancouver Planning Concepts for Future Development and Process 
for Control of Development prepared by the Downtown Study Team 
dated September 19, 1974. (Copy on file in the City Clerk's Office) 

Three members of the Downtown Planning Team reported as follows: 

Mr. Gerald Davis gave a short report reference on the Report; 

Mr. Andrew Malczewski reviewed for the Committee that section 
of the report dealing specifically with Action Policies for 
Downtown based on the values, goals, trends, constraints, 
opportunities and priorities set out elsewhere in the report; 

In addition, Mr. John Winsor submitted for consideration a 
number of recommendations of the Downtown Study Team outlined 
in a report dated October 3, 1974. 

The Committee discussed the "Report for Discussion" which included 
7 sections: 

- Summary and Introduction 

- Summary of the Physical Plan 

- Themes for the Physical Plan 

- Character Areas 

- Approach to Regulation 

- Procedures for Control of Development 

- Issues for Future Action 

It was agreed that Pages 1 to 95 could be circulated for comments 
and feedback, particularly on the section "Themes for the Physical 
Plan" and "Character Areas". However, the concensus was that the 
section from Pages 96 to 113 of the report required further 
discussion at the Committee level. It was noted that the section 
dealing with Procedures for Control of Development has been 
referred to the City Manager for review and report back to the 
Committee. 

The recommendations of the Downtown Planning Team were reviewed 
by your Committee in detail, augmented and are RECOMiVIENDED to 
Council as follows: 



cont'd ... 


standing Committee of Council 
on Civic Development .... 
October 3, 1974 


2 


I Clause No.l (continued) 


THAT the report be circulated to individual City departments 
and the departments be requested to report back to the 
Committee their comments on Pages 1 to 95, it being indicated 
that the Committee has not yet considered the portion of the 
report from Pages 96 to 113. 


b. THAT the Director of Planning prepare a summary brochure for 
public information to be distributed widely, free of charge, 
and that funds in the amount of $5,000 be approved to prepare 
3,000 copies of the brochure. Funds to include fees for a 
professional writer, graphics assistance and printing costs. 
It is anticipated that this brochure would take one month to 
prepare. 

c. THAT an expenditure of up to $2,350 be approved to print 
500 copies of the "Report for Discussion". These reports 
to be distributed as follows: 

- a number of free copies to be placed in the Vancouver 
Public Library for public information 

- free copies to be made available to appropriate 
official boards for comment 

- some copies to be available on loan from City Hall 

- the residue to be sold to the public on request at 
cost of printing (approximately $3). 

AND FURTHER THAT a covering letter from the Chairman of the 
Civic Development Committee be inserted in the front of the 
report prior to printing. 

d. THAT the public be invited to submit comments to the Director 
of Planning for submission to the Committee on the brochure 
and the "Report for Discussion" within two months of 
circulation. 

e. THAT the Committee approve in principle public displays on 
the Downtown Plan and the Director of Planning report back 
on format and cost, including recommendation on the most 
appropriate communication medium. 

f . THAT the Director of Planning report back on cost of building 
a model of the Downtown at an appropriate scale into which 
models of individual development proposals could be fitted, 
including report on possible locations for the model. 

g. THAT the Director of Planning report back to the Committee 

on the cost and terms of reference for a study of the economic 
feasibility of developing housing in Downtown in mixed use 
developments and to investigate appropriate bonus incentives 
for inclusion in zoning regulations, following consultation 
with appropriate civic officials. 

h. THAT the Director of Planning report back to the Committee 
on the details of the continuing program of work for the 
Downtown Study Team. 

i. THAT the following be received for information: 


"That the Downtown Study Team be authorized to refer 
to the policies and guidelines contained in the 
•Report for Discussion' as a basis for their discussions 
and recommendations, on Development Permits now being 
processed and requiring conditional approval in the C-5, 
CM-1, CM-IA, GM-2 and CM-2A zones." 
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i. continued 

"That the Director of Planning make application to 
amend the Zoning and Development Bylaw, to include 
the following amendments, set out in Alternative 1, 
on Page 100 of the 'Report for Discussion' :- 


- Add 'dwelling ijjiits' as a permitted use in the 
C-5, CM-1, CM-2, CM-IA and CNh2A zones. 

- Add daylight angles for residential use in the 
C-5, CWhl, CM-2, ClVhlA and GM-2A zones. 

- Delete the requirement for vertical light angles 
in the C-5 zone. 

- In the C-5, CM-1, C]yh2, CM-1 A and C]yt-2A zones refer 
to the Character Area Policies and Urban Design 
Guidelines as criteria which must be considered in 
granting any increase in the base floor space ratio." 


2. Preparation of a Preliminary Land Use Plan - 
Area 10 - False Creek 

Mr. E. D. Sutcliffe, Development Consultant, presented a report 
"Preparation of a Preliminary Land Use Plan - Area 10" dated 
September 24, 1974, reading in part, as follow^:. ' 

•* Oblective 

The objective is to produce a preliminary land and water use plan for 
the portion of Area 10 lying east of First Avenue hereafter called 
Area lOA which will accommodate the economic and other concerns of 
the City and of Western Outboard, will form the basis for an Area 
Development Plan, and will enable decisions to be made regarding future 
marine sales and service facilities required by Western Outboard. 

Background 

Land Ownership - Approximately 0.9 is owned by Western Outboard. 

Water Lot Ownership - ^e City owns^a water lot adjacent to the site 
of approximately 3.88^ . 'The 0.4.^ water lot adjacent to the access 
road to Granville Island is owned by other levels of government. 

Shoreline - The seawall will be constructed by the City Engineering 
Department in the period 1st December, 1974 to 31st May, 1975 to the 
alignment and design approved by City Council on 24th September, 1974. 

Railway - It is expected that the Kitsilano Trestle and the C.P.R. 
track through Area D will remain for a number of years, and will 
eventually be removed. In the meantime it is expected that the rail 
can be relocated to a tighter radius to give more area for develop- 
ment, but this would have to be justified economically. 

Soil Conditions - Analyses made by Colder Brawner and Associates 
are available through the Development Group. 

Noise Levels - Analyses made by acoustical consultants are available 
through the Development Group. 

Vacant Possession - The City expects to have vacant possession of 
all their land and water in Area lOA by 1st October, 1974. 

Traffic and Circulation - Fir Street intersection is now at capacity. 
Roads can be relocated. ^ 
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Consultants 

The City proposes to engage a team headed by Britannia Design to 
coordinate the preparation of a preliminary land use plan for the 
area in question. 

Western Outboard proposes to engage at their expense Henriquez and 
Todd to work with Britannia Design and specifically to prepare pro- 
posals, layouts and preliminary plans for Western Outboard. 

The Committee discussed the report and was in general agreement 
with it. However, it was noted that Western Outboard were 
requesting an additional one-acre water lot from the City. 
Following discussion of Western Outboard 's request with officials 
present the Committee felt the water area to be leased to Western 
Outboard from the City shouldbe limited to 1.3 acres. The 
Consultant noted that the Property Office would like to report on the 
rate they feel would be appropriate, and the Committee felt this 
should be dealt with by Council in-camera. 

The recommended teras of reference of the Consultant were reviewed 
by your Committee in detail, augmented and are RECOMMENDED to 
Council as follows: 

1. The Plan must be in conformity with the guidelines 
contained in the Official Development Plan for False Creek. 

2. The Plan should take into account the objectives 
inherent in the /"urea 10 Concept Plan adopted for discussion purposes 
by Council in August, 1973. 

3. In view of the site characteristics and land costs, the 
densities may be toward the upper limits of the guidelines. 

4. There will be a continuous public walkway adjacent to 
the shoreline. 

5* The plan must demonstrate how traffic, circulation, 

parking and public open space requirements (5^ in the whole of Area 
10) will be met. 

6. The intention is that the plan will incorporate 

facilities for Western Outboard for a pleasure boat sales and 
service operation, approximately as follows: 

Land Ai-na - maxLiiiuiu ol" 'A^,CHK) aq. |"L. (l).';"'' Lo 

he owned by Western (kitboai'd, balance 
to be leased from the City) 

- land leased from the City to include 
right of access to the water 

Water Area - for sales and services only (no marina) 

- up to 1.3 acres of the City water lot, 
to be leased from the City 

- facilities, wharfs, docks, oLc, proposed 
for the water area must recognize the need 
for an appearance of open water adjacent 
to the seawall. 

Building Area - approximately 40,000 sq. ft. for sales 

and service, with additional space for 
outside rental and future expansion. 
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7. The Western Outboard land ccxnponent of the plan can be 
located anywhere in Area lOA, but must be compatible with the 
neighbouring land uses and must be acceptable to the City and to 
Western Outboard. 

8. The plan must be such that the City land can earn a 
return on the City's investment (to be specified by the Director of 
Finance) which investment includes services and the City portion of 
the cost of the seawall. The basis of obtaining such a return must 
be demonstrated. 

9. The plan must recognize the City's objective to 
encourage the development of all the land in Area 10, including that 
portion owned by B. C. Central Credit Union and hereafter called 
Area lOB, in a way which will be compatible both with the Official 
Development Plan for False Creek and the plan for Area lOA. 

10. The plan should be developed in liaison with the 
owners and/or designers of Area lOB, or failing that should suggest 
the land uses for Area lOB which would be appropriate under the 
circxamstauices and economically and socially viable. 

11. The land uses permitted in the Official Development 
Plan for False Creek and appropriate for consideration in Area lOA 
and lOB are: 

- residential uses 

- institutional uses 

- indufitrial us«8 

- marinas 

- commercial uses 

- commercial-recreational uses, and, 

- parks and open spaces. 

12. Western Outboard want to start construction of new 
facilities before the seawall is completed, and therefore, the plan 
should be completed within weeks. 

13. The Development Group will coordinate the preparation 
of the preliminary land and water use plan, and will be responsible 
for liaison with the City Planning Department with respect to 
approvals by City Council. " 

14. That should Western Outboard disagree with the 
above recommendations they be invited to discuss the matter 
with the Committee . 

15. That the Director of Legal Services be requested 
to report on legal ramifications of the Committee's actions in • 
this matter. 

The meeting adjourned at approximately 6:00 p.m. 

FOR COUUCiL ACTION SEE PA6E(S) 4^.7^/.:£„ 
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STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


October 3, 1974 

A meeting of the Standing Committee of Council on Finance 
and Administration was held on Thursday, October 3, 1974, at 
approximately 7:30 p.m. in No. 1 Committee Room, third floor. 
City Hall. 

PRESENT : Alderman Bowers (Chairman) 
Alderman Harcourt 
Alderman Volrich 


ALSO 
PRESENT : 

ABSENT: 


Alderman Massey 
Alderman Linnell 


CLERK : M. Clark 
INFORMATION 

1. Development Permit 
Application Process 

City Council on July 9, 1974, referred the following clause 
from a memorandum from the Mayor to the Standing Committee on 
Finance and Administration: 

" Development Permit Application Process 

The development permit application process has been the 
subject of continuing concern to both the Council and 
the public. I RECOMMEND that the Finance and Admini- 
stration Committee carry out a full-scale and complete 
review of the procedure involved. This review should 
entail public discussion on the subject with a view to 
bringing some comprehensive recommendations for improve- 
ments to Council for approval by October 1, 1974." 

At a meeting of the Standing Committee on Finance and 
Administration on August 29, 1974, Alderman Bowers presented a 
report which gave a summary of public responses received to 
his invitation to comment on the development permit application 
process, and the Committee resolved 

"THAT the City Manager be asked to appoint a small committee 
to consider the list of suggested improvements and responses 
from the public, and discuss them with staff; 

THAT the committee prepare proposals for changes in the 
processing of development permits and present them to 
a special meeting of the Finance Committee to be held on 
the evening of Thursday, October 3, 1974." 

At the meeting of the Committee this day, representatives of 
certain public groups gave the Committee their reaction and, in 
some cases, their suggestions for improvements to the processing 
of development permit applications. 

Before hearing delegations, Mr. W. Gray, Zoning Planner, 
described for the benefit of the Committee, the present procedure 
for people applying for development permits. He indicated that 
if the Zoning By-law regulations for outright uses were met, then 
there was generally no delay in the processing of the application. 
It is where the development is larger and falls into a conditional 
use category that a time delay occurs. 

Mr. J. Coates of the West End Planning Team described the 
new downtown proposal which parallels the West End Team's proposal 
for urban design guidelines for the development permit approval 
process. This proposal emphasizes the need for increased flexibility 
and, therefore, allows for considerably more discretionary approval. 


Standing Committee on Finance and 
Administration, October 3, 1974 

Development Permit Application 
Process (continued) 


Mr. A. Bethall, Administrative Analyst, spoke to the City 
Manager's report (circulated) which gave an analysis of the 
replies received to Alderman Bower's questionnaire; outlined 
some of the procedures which presently cause delay on the part 
of both the City and the applicant and commented on suggestions 
for change made to the Staff Committee by Alderman Bowers. 

The following spoke to the present system of processing 
development permits : 

(a) Mr. Ben Wosk, Developer, suggested the following for speeding 
up the process: 

(i) that the application should include not only the name 
of the applicant, but also the name of the owner; 

(ii) that a booklet should be prepared and sold at a 

nominal cost explaining the process for obtaining 
a development permit in plain language; 

(iii) when an application is filed and checked by the first 
checker, any deficiencies should be put in writing 
and mailed to both the applicant and the owner; 

(iv) the applicant and the owner should be notified in 

writing if further deficiencies need correction and/or 
if a certain time has elapsed, they should be notified 
of the status of the application. 

(b) Mr. A. Gerry, Architect, Paine & Associates, spoke of the 
frustrations of an architect when attempting to see an 
application for a development permit through the process. 
He indicated there would be no objection to increased fees 
for development permits if the time were decreased. 

He emphasized that applicants should be informed of the status 
of their application. He also stated that presently it is 
not possible to contact senior people in the Planning 
Department . 

(c) Mr. J. Hunden, President of Durham Developments, emphasized 
the frustration of trying to obtain a development permit and 
indicated that in his case, 40% of the time of development 
was spent in obtaining development approval . The time delay 
increased the cost to the developer and is passed on to the 
housing consumer. He suggested elimination of zoning rules 
except for use, density and parking. 

(d) Mr. S. Dawes, Shell Canada Limited, asked whether or not the 
development permit stage was not an "in principle" stage. If 
this is the case, the time required to obtain a development 
permit should be relatively short with the technical part of 
the application being required at the time of obtaining a 
building permit. He suggested 

(i) amending the Zoning and Development By-law whereby at 
present service station developments must be approved 
by City Council; 

(Subsequently, Council has taken action in this regard) 

(ii) granting more authority to the Planning Department; 

(iii) more staff within the Planning Department to be 
assigned to current projects. 

Mr. Dawes also mentioned the frustration of not being able to 
get in touch with people who knew the status of a development 
permit application. 


cont'd. 
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(e) Mr. G. Sixta, representing the Architectural Institute of 
B.C. explained the interpretation of By-laws by Plan 
Checkers who base decisions on "policy" and indicated 
there was difficulty on the part of applicants in knowing 
just where this policy stemmed from. He also commented on 
the fact that considerable design is usurped through the 
plan checking process. He suggested reasonableness within 
urban design guidelines would improve the present situation. 
He also suggested that a position of expediter be created 
within the Planning Department. 

(f) Mr. Wm. Lort, Architect, commented that the whole idea 
when the present Zoning and Development By-law was passed 
in 1956, was to have the development permit approval, an 
"in principle" stage. He said that at this point in time 
when applying for a development permit, we find ourselves 
"counting blades of grass and leaves on trees". He also 
suggested that in his opinion a report on the status of 
each application was not necessarily the answer to keeping 
the developer informed and asked why it was not possible 
when a delay was being experienced or an application had 
moved to the next stage, a simple telephone call to the 
developer could not be made. 

Generally, the speakers indicated their was a need for a 
more simplified system, a system that could be handled more 
quickly and suggested in many cases, expediters would help. There 
seemed to be no objection to extra fees for extra checking when 
that became necessary. 

The Chairman indicated that the purpose of the meeting was 
to provide the City Manager with suggested improvements and/or 
proposals for change in the present system. 

It was 

RESOLVED that a meeting of the Finance Committee, the City Manager 
and the Director of Planning be scheduled for the near future to 
discuss the suggested changes to the development permit application 
process . 


The meeting adjourned at approximately 10:00 p.m. 


* * * * * 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON CIVIC DEVELOPMENT 

October 10, 1974 



A meeting of the Standing Cominittee of Council on Civic Development 
was held in the #1 Committee Room, third floor. City Hall, on 
Thursday, October 10, 1974, at approximately 9:00 a.m. 

PRESENT : Alderman Hardwick (Chairman) 
Alderman Bowers 
Alderman Pendakur 
Alderman Massey 

ALSO 

PRESENT: Mr. L. E. Ryan 
CLERK : G Barden 


RECOMMENDATION 


1. Downtown Planning Report 

Your Committee reviewed, with Mr. John Winsor and Mr. Andrew 
Malczewski of the Downtown Planning Team, Pages 96 to 113 of the 
"Report for Discussion" on Downtown Vancouver Planning Concepts 
for Future Development and Process for Control of Development 
dated September 19, 1974, prepared by the Downtown Study Team. 
This section of the report deals with Regulations and Guidelines 
for development downtown, existing Development Controls, two 
alternatives for Downtown Zoning and Urban Design Policies and 
Guidelines. 


The Committee focused on the question of dividing the downtown 
into 15 suggested districts following the boundaries of 
"Character Areas", the inclusion of residential use downtown, 
the question of floor space ratios and permitted uses. 

The Committee favoured Alternate 2, the establishment of 
special downtown planning districts based on "Character Areas" 
and regulations using a discretionary bonus system. It was 
felt that 15 districts would be too many. Also, there should 
not be definite boundaries, but just merge one district into 
another. Some concern was expressed on the proposed bonus 
system for residential use in the downtown. 

The Committee discussed the timing of getting various reports 
back on this matter. It was noted that the report on Procedures 
for Control of Development should be ready at the end of October. 
Comments of staff and public on the report should be ready at 
the end of November. The Committee felt a written timetable on 
these matters would be helpful. It was agreed that a 4-hour 
meeting should be scheduled to discuss reactions and comments on 
the report, the question of an Urban Design Board and the right 
to appeal. 

After further discussion, the Committee 


RECOMMENDED 


(a) THAT the report be received. 

(b) THAT the Director of Planning be authorized to undertake 
an economic study of the potential of housing in the 
downtown core as set out in the report at a cost not to ' 
exceed $2,000. ^ , 

l O-'^ couNCii m\m see page(s) i^.?^... 

The meeting adjourned at approximately 10:30 a.m. 



REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY DEVELOPMENT 


October 10, 1974 


A meeting of the Standing Committee of Council on Community 
Development was held in the No. 1 Committee Room, Third Floor, City 
Hall on Thursday, October 10, 1974 at approximately 12:00 noon. 

PRESENT: Alderman Volrich (Chairman) 

Alderman Marzari 
Alderman Rankin 

ABSENT : Alderman Harcourt (Civic Business) 

CLERK : D. Bennett 

RECOMMENDATION 

1 , Broadway West Improvement Pro.ject 

The Committee had before it for consideration a report of the 
Director of Planning and the City Engineer dated October 7» 1974 
(copy of which is circulated) which set out information respecting 
the beautif ication program on West Broadway from Larch Street to 
Waterloo Street mder the following headings: 


I. Background 

II. Design Proposals 

III. Boulevard Park Areas 

IV. Cost Sharing 

V. Capital Costs 

VI. Availability of Funds 

VII. Continuing Costs 

VIII. Street Lighting 

IX. Construction Schedule 


Mr. M. Kemble of the Planning Department showed slides which 
depicted the present conditions and proposed improvements such as 
boulevard parks at Trutch, Bayswat er , and Stephens Streets, the 
majority of sidewalks will be replaced with interlocking concrete 
pavers on a large portion of the sidewalk, pedestrian crossings 
will be improved, extensive tree planting will be done, etc. 

The Committee noted the recommendations of the Director of Planning 
and the City Engineer and two items in the report were submitted for the 
consideration of the Committee, i.e. the matters of alternative funding 
and the street lighting fixtures. 

It was noted in the alternative funding that the total cost to 
the City would be $255,550 and this information was set out as follows: 

"Alternative A - Using available Beautif ication funds. This 
alternative would use almost all available Beautif ication Capital 
funds and would reduce the present Chinatown allocation, leaving 
only sufficient money for the City's share of consultants* fees 
for 1975* The Chinatown project will probably not proceed until 
after 1975, however. 

The Director of Finance suggests that, if the Broadway project 
is approved, the City's share of the cost be funded from presently 
available Beautif ication Capital funds (Alternative A) and the 
Chinatown project be financed from the next Five Year Plan funds 
if the project proceeds during that period. 

Alternative B - Using Supplementary Capital funds. This alternative 
would leave the Chinatown funds as they are, permitting a token 
start on the Chinatown project should agreement be reached to proceed 
in 1975. 


Cont • d 
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Clause 15 Cont'd. 

City. Canadian Pacific's reason for making the grant conditional 
upon the City proceeding with the construction of the highway is 
that the Company should not be required to commit defined lands 
to a purpose which might never be implemented. 

While the Railway's undertaking to grant an easement in the 
future would not be registrable in the Land Registry Office 
(the present grant of an easement would be registrable), 
Canadian Pacific takes the position that if it renders itself 
unable to perform the convenant by conveying inconsistent land 
interests to other persons, the City would be entitled to expro- 
priate the necessary interests and the City could recover the 
damages flowing from such breach of agreement from Canadian 
Pacific. 

The position taken by Canadian Pacific is reasonable, and I 
recommend that the City enter into an agreement with the Canadian 
Pacific whereby the Company undertakes to grant to the City an 
easement substantially in the form attached to the agreement 
when the City has designed an extension of Howe Street which 
conforms with the regulations and order of the Canadian Trans- 
port Commission. The form of the agreement and the easement 
attached thereto to be satisfactory to the parties." 

Your Board 

RECOMMENDS that the foregoing recommendation of the Corporation 
Counsel be approved. 


16. Underground Wiring to serve the proposed 

Subdivision of Land in the City of Vancouver 

The Director of Planning and City Engineer report as follows : 

"Preliminary approval has been granted by the Approving Officer 
to the subdivision of the following properties: 

(1) Lot "B", Block 3, D.L. 202? - w/s Glendalough Place 
(see Drawing S-177) 

(2) Lot "A", Sub. 19 to 22 of 3, Block 1001, D.L. 526 - 
7578 Montcalm Street - (see Drawing S-178) 

(3) Lot "A", Sub. 9, Block "A". D.L. 327 - 1033 S.E. Marine 
Drive - (see Drawing S-179 5 

(4) Lots 7 and 8, Block 23, D.L. 196 & Lots 20 and 21, 
D.L. 2037 - 939 Main Street - (see Drawing S-180) 

N.B. Drawings are on file with the City Clerk 

Final approval of the above-noted subdivisions could only be 
granted upon compliance with the following condition: 

'That the applicant enters into an agreement with the 
City that will ensure that all power, telephone and 
other wire or cable within the subdivision shall be 
installed undergroiind at no cost to the City' 

as prescribed under Section #18 of the Subdivision Control 
By-law. 

Under Section #19 of the By-law, 'the City Council may waive 
the requirements of Section #18 with respect to any particular 
wire or cable or to all wires or cables within a subdivision 
if the Council deems that the applicant would be put to an 
unreasonable expense in placing such wires or cables under- 
ground. ' 


, ... Cont'd. 
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Clause #1 continued : 

Alternative C - Using an amount equivalent to the City's share 
of the Boulevard Park cost from Supplementary Capital funds 
($47,000)0 This alternative would reduce the amount of Supple- 
mentary Capital funds required." 

With respect to the street lighting the City Engineer recommended 
that high-intensity mercury luminaires should be placed from Macdonald 
to Alma while the Director of Planning prefers that no changes be made 
to the present upper-level street lighting system on Broadway until 
I Council has considered a report by the City Engineer on types of street 
lighting on arterial streets such as Broadway, and in areas having 
a major pedestrian shopping function, such as Broadway West. 

i The Deputy City Engineer advised that the Standing Committee of 

: Council on Waterfront and Environment was considering a report on this 
matter this afternoon and this Committee was of the opinion that 
decision on the type of street lighting for Broadway West should be 
delayed pending the receipt of the recommendations from the Waterfront 
j and Environment Committee. 

After considerable discussion on the report of the Director of Planning 
and the City Engineer it was 

RECOMMENDED 

A. THAT the design proposals as shown in the report of the 

Director of Planning and the City Engineer dated October 7, 
1974 be approved, and that the initiation of local improve- 
! ment proceedings be authorized. 

I B. THAT the cost-sharing for the main surface work including 

I the side street work in the three areas a), b), and c) as 

' shown in Section V in the Broadway West Improvement Project 

I be based on the following formula, namely: 

1 

I — two-thirds (2/3) by the property owners; 

; — one-third (l/3) by the City. 

i C. THAT the proposed cost-sharing for the boulevard parks be 

approved, namely: 

— development costs 90'/o City and 10';^ property owners; 

— consultant design fees split ^0% City and ^Ofo property owners. 

D. THAT the property owners' share of B and C above be assessed 
on the basis of their footage along West Broadwayo 

E. THAT the Director of Legal Services be requested to bring 
forward the necessary By-law to implement B, C, and D. 

F. THAT the Director of Planning report back on the appointment 
of a landscaping consultant for the three boulevard park areas, 
and the terms of reference. 

G. THAT it be recommended to Council that Alternative B bo the 
funding arrangement for this beautif ication project on West 
Broadway and that the Director of Finance be given the oppor- 
tunity of speaking to Council on this matter when this, report 
goes to Council. 

H. THAT the matter of upper-level street lighting be deferred for 
two weeks. 


The meeting adjourned at approximately 12:50 p. mo 
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REPORT TO COUNCIL 

STANDING COMJIITTEE OF COUNCIL ON 
FINANCE AND ADMINISTRATION & 
VEHICLES FOR HIRE BOARD 


October 10, 1974 

A joint meeting of the Standing Conimittee of Council on Finance & 
Administration and the Vehicles for Hire Board was held in the No. 1 
Committee Room, Third Floor, City Hall, on Thursday, October 10, 1974, 
at 12:30 p.m. 


PRESENT; 


Alderman Bowers, Chairman 
Alderman Harcourt 
Alderman Rankin 
Alderman Volrich 

Mr. K. Armstrong, Permits and Licenses 
Dr. Bryson, Director of Permits and 
Licenses 

Mr. L. Johnson, Permits and Licenses 
Superintendent McRae , Traffic Division, 

Police Department 
Mr. Ryan, City Manager 


ALSO PRESENT; 


Mr. W. A. Clearwater, President, 

Buster's Auto Towing Services Limited 

Mr. H. Jensen, Buster's Auto Towing 
Services Limited 

Mr. H. Surman, Buster's Auto Towing 
Services Limited 


CLERK : 


R. Demofsky 


RECOMMENDATION ; 

1. Buster's Auto Towing 

Vancouver City Council on September 24, 1974, when dealing with 
the above noted topic. 


"RESOLVED, 

THAT WHEREAS 


(a) The above Company has a contract with the City of Vancouver 
giving it virtually exclusive rights to the business of 
towing away motor vehicles in the City; 

(b) The said contract confers very valuable benefits on the 
Company; 

(c) Many complaints are received from citizens and visitors 
about some of the actions and methods of operation of 
the Company; 

(d) Having such an exclusive contract with the City, it is 
important to examine the methods of operation of the 
Company to ensure that these methods are in accordance 
with the public interest and not unduly contrary to the 
rights and convenience of citizens and visitors to the 
City; 

THEREFORE BE IT RESOLVED THAT the Company be requested to 
have its representatives appear at a joint meeting of the Vehicles 
for Hire Board and Standing Committee on Finance and Administration 
to discuss with the Committees its methods of operation and that 
the Company be requested to prepare for members of the Committee a 
statement outlining the present methods of operation of the Company 
in respect of the following practices: 

(i) Towing away vehicles from City streets during rush 
hours 7:00 a.m. to 9:00 a.m. and 4:00 p.m. to 6:00 p.m. 

(ii) Towing away vehicles from privately-owned areas. 


Cont'd . . . 
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(iii) Gaining entry to locked vehicles and dealing with 
damages caused by actions of its employees. 

(iv) Charges and procedures for owners in recovering 
their vehicles . 

(v) Towing away vehicles on complaints of citizens." 

Submitted for the Committee's consideration was a report from 
Buster's Auto Towing Services Limited dated October 10, 1974, outlining 
the present methods of operation of Buster's Auto Towing as requested 
in the above Council resolution. This report is on file in the City 
Clerk's office. 

In the discussion which ensued the following points were noted: 

Aldermen had received many complaints from people whose vehicles had 
been towed away by Buster's Auto Towing, and who subsequently 
experienced some degree of difficulty in retrieving them. 

Representatives of Buster's advised that in view of the large number 
of N.S.F. and "stop payment" cheques received, they do not accept 
cheques; however, they do accept Chargex and Mastercharge . 

No vehicles are towed away unless they are ticketed by the Vancouver 
City Police, and then the vehicle is taken to the nearest compound. 
Section 183 of the Motor Vehicles Act allows Buster's to tow away 
vehicles from private lots. It was noted that Buster's had standing 
contracts with large parking companies, such as Imperial Parking 
Limited, and letters of authorization from owners of private property, 
to tow away illegally parked or unauthorized vehicles. 

Different parking companies had different policies. For example. 
Imperial Parking Limited advised Buster's Towing to give overparked 
vehicles one hour of grace before towing them away. 

Buster's tows away vehicles from private property upon telephone 
requests. They try to get the name and phone number of the caller 
but sometimes this information is not acquired. This has resulted in 
wrong vehicles being towed away or vehicles being towed away due to 
feuds with neighbours, etc. 

With regard to the individual's legal recourse, it was noted that 
either the Police Board or the Vehicles for Hire Board would act as 
an appeal body to hear any severe complaints . 

In several instances poor signing in the parking lots has caused 
problems because people were not aware that their vehicle would be 
towed away if they over-parked. 

It was noted that Buster's was in the process of improving its public 
relations program and thus create a more acceptable image in the eyes 
of the public. 

The Director of Legal Services advised that Section 10 of the License 
By-law stated : 

"It shall be a condition of the granting of a license 
to any person to carry on the business of an auto parking 
lot that he shall post on the parking lot one sign at 
each entrance and one sign at each exit of such parking 
lot, stating in wording clearly legible by day or night 
to the satisfaction of the Inspector, the circumstances 
under which a vehicle may be removed from the lot and the 
address of the place to which it will be removed." 

It was agreed that this particular section was not being sufficiently 
enforced. 

Buster's Auto Towing always complys with recommendations of the 
Vehicles for Hire Board. 


Cont'd . . 
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The drivers working for Buster's Towing Services Limited are 
paid Teamster's wages and noocorranissions . 

With regard to auctioning off cars, after a car has remained 
in Buster's compound for more than 45 days they attempt to locate 
the registered owner of the car, and failing this, the car is 
then auctioned off. 

With regards to damaged cars, the Committee was advised that when 
a driver picks up a car to be towed away he makes a thorough 
inspection of the car before it is towed. If there is any existing 
damage to the car at the time it is noted on the back of the 
invoice. This is then communicated to the dispatcher, and when the 
person comes to recover his car the company knows exactly what 
damage was already existing before the car was towed away. 

It was noted that a person over-parking on a City street was levied 
a $5.00 fine, however anyone over-parking in a parking lot was liable 
to pay $9.50 per day or part thereof. 

RECOriMENDED , 

a. THAT the Director of Legal Services review the present fines 
being levied for illegal parking on the City streets, and 
report back with his recommendations to the Vehicles for Hire 
Board. 

b. THAT the Director of Permits and Licenses meet with representa- 
tives of Buster's Auto Towing Services Limited to discuss the 
areas in which problems exist, and report back to the Vehicles 
for Hire Board with his recommendations. 

c. THAT the Director of Permits and Licenses write to the major 
parking companies in the City of Vancouver requesting that 
they improve the signing at the entrances and the exits of 
parking lots advising people that if they over-park their 
vehicles will be towed away, and also suggesting the possibility 
of a duplicate receipt system, whereby, one half of the receipt 
would be left in the vehicle and the other half would be retained 
by the owner . 


The meeting adjourned at approximately 1:55 p.m. 


* * * 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 

OCTOBER 10, 19 74 


A meeting of the Standing Committee of Council on Finance 
and Administration was held in the #2 Committee Room, Third 
Floor, City Hall on Thursday, October 10, 1974 at 2:00 p.m. 


PRESENT : Alderman Bowers, Chairman 

Alderman Harcourt 
Alderman Volrich 

ABSENT: Alderman Linnell 


COMMITTEE 

CLERK: Marilyn Clark 


RECOMMENDATION 
1. Urban Reader 

Council, on April 23, 1974 approved the following 
recommendation of the Standing Committee of Council on 
Finance and Administration dated April 18, 1974, when dealing 
with the Social Planning Department's Budget Appeal: 

ll 

A. Social Planning Department 

Recommended that the following be approved for inclusion 
in the Social Planning Department's 1974 budget: 

i) Continuation of the "Urban Reader" $ 27,067 

This funding is provided for this year only on the under- 
standing that the Department of Social Planning seek CAP funding 
for the publication of the Urban Reader and on the condition that 
possibilities be explored whereby the publication become more 
self-supporting. 

It was FURTHER RECOMMENDED, 

THAT that portion of the $27,067 allocated for salaries 
be increased by 12% to bring them in line with 1974 
salary awards. 

During the course of discussion Alderman Harcourt agreed to 
act as a liaison on behalf of the Committee to look into additional 
sources of funding for the Urban Reader and report back to the 
Committee in 3 month's time." 

The Committee had for consideration a memo from Alderman 

Harcourt in regard to the Urban Reader. Mr. E. Fladell, City 

Information Officer, was present and was able to provide answers 
for the Committee in many areas. 

The Urban Reader is published 10 times a year with a run 
of approximately 4500. The cost, including four salaries annually, 
is approximately $50,000 before C.A.P. sharing. Presently all 
employees of the Social Planning Department do come under C.A.P. 
sharing arrangements, whereby the Provincial and the Federal 
Governments share 45% of salaries, fringe benefits and travel 
expenses. The annual cost of the Urban Reader publication, taking 
into consideration this sharing, is in the neighbourhood of 
$37,000.00. 
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Clause 1 Cont'd 

Committee members unanimously endorsed the publication as being 
excellent quality. Discussion centered around various ways 
that the Urban Reader might become self-supporting. Presently 
the typographic services of the Reader have been used by other 
City Departments and this is an area that might be expanded to 
produce some revenue. The Reader now has Second Class mailing 
privileges from the Canada Post Office and is exempt from the 
12% sales tax, another saving. The Urban Reader Staff have 
been in contact with the School Board to discuss the possibility 
of a contract to supply copies of the Urban Reader for use in 
the City Schools. Such an arrangement would reduce the cost 
per copy to the City because of the larger run. The Urban 
Reader staff have been bringing their subscription list up to 
date so that only those who wish to receive the publication 
will continue to do so. 

The feasibility of Book Store sales has been discussed. 
It appears at the moment that a price of 50<: to 75<? would be 
necessary and this seemed rather high. 

After considerable discussion, during which the Committee 
members agreed that the present policy of the Urban Reader 
should continue, whereby it is issue oriented and editorially 
independent, the Committee 

RECOMMEND 


(A) THAT, as of January 1, 1975 four Urban Reader 
staff positions be established on a permanent 
basis, such positions to be reviewed by the 
Standing Committee of Council on Finance and 
Administration in November 1975; 

(B) THAT $6,000 be approved to cover Urban Reader 
production costs at $1,500 per month for the 
four months of January - April 1975, and 

THAT the Director of Social Planning include 
Urban Reader production and related costs in his 
annual Departmental Budget as an ongoing item; 

(C) THAT City Council support in principle, the 
distribution of the Urban Reader through the 
Vancouver School system, provided the School 
Board agrees and funding is obtained to cover 
the costs; 

(D) THAT Alderman Harcourt be requested to bring the 
potential of the Urban Reader as an educational 
tool to the attention of the Provincial Minister 
of Education with a view to a Province-wide 
distribution of this publication and a Provincial 
Government contribution to its cost of production. 


2. VanDusen Botanical Gardens 

On September 10, 1974 Vancouver City Council received a 
request from the Park Board by way of a resolution of their 
meeting on September 9, 1974 to approve an amount of $240,000 
from the City's 1975 Supplementary Capital Budget for development 
of the VanDusen Botanical Gardens. 


Cont'd 
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Clause 2 Cont'd 


Council, on October 10, 1974 passed the following motion: 

"THAT the Director of Finance and the Director of Legal 
Services be requested to prepare a report for the 
proposed allocation of funds for the VanDusen Botanical 
Gardens for the consideration of the Standing Committee 
on Finance and Administration." 


That report was available for consideration at this meeting. 
The City Manager's Report, as circulated, gives the history of 
the various grants to the VanDusen Botanical Gardens during the 
period 1970 - 1974. 

The Committee noted that the Park Board had requested 
that an amount be included in the Five Year Plan for the develop- 
ment of the Gardens. The Five Year Plan is finalized and no 
amount is included for the Gardens. The Director of Finance 
notes that the $500,000 could be provided from Supplementary 
Capital Budgets in future years if the development plan meets 
with Council approval. 

The Committee examined those items that make up the develop- 
ment and overhead funds required to open the Gardens , which 
totals $390,000 and questioned as to which items were crucial 
to bring the Gardens to a satisfactory state for opening to 
the public. The $390,000 is made up as follows: 


Fencing $30,000 
Walkway Paving 20,000 
Special Display Garden adjacent 
to Floral Hall 40,000 
Irrigation (20 acres at $4,000 
per acre) 80,000 
Site Lighting 40,000 
Site and Floral Hall Furni- 
ture (benches, drinking 
fountains, garbage recep- 
tacles, flags, etc.) 45,000 
Special Annuals Planting 
for first year 15,000 
Plant Material Purchases 30,000 
Overhead Costs (planning, 
administration, maintenance 90,000 

TOTAL $390,000 


The Park Board had suggested that, if $240,000 could be 
provided from the 1975 Supplementary Capital Budget, the balance 
of $173,000 would be sought in the form of donations from the 
public . 

After considerable discussion, the Committee, 
RECOMMENDS , 

THAT this Council recommend to the 1975 - 1976 Council 
that $150,000 be included in the 1975 Supplementary Capital 
Budget as the balance of the City's contribution toward 
the opening of the VanDusen Botanical Gardens and 

THAT the balance required by the Park Board to complete 
the development of the Gardens to the point where they can 
be opened and admission charged be found from other sources. 


The meeting adjourned at 3:20 p.m. 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON WATERFRONT AND ENVIRONMENT 


October 10, 1974 

A meeting of the Standing Committee of Council on Waterfront and 
Environment was held on Thursday, October 10, 1974, in the #1 
Committee Room, third floor. City Hall, at approximately 3:30 P.M. 

PRESENT : Alderman Pendakur (Chairman) 
Alderman Gibson 
Alderman Massey 
Commissioner DuMoulin 

ABSENT; Alderman Linnell 

CLERK ; M. Cross 


INFORMATION 

1. Street Lighting 

A report of the City Engineer dated October 2nd, 1974, had been 
distributed to the Committee prior to the meeting. 

The Chairman advised that the Standing Committee on Community 
Development had expressed an interest in the subject as they are 
currently dealing with beautif ication areas, which include reference 
to new street lighting. 

It was agreed that the report on street lighting should be circulated 
to the members of the Standing Committee on Commiinity Development and 
other interested groups i.e. Vancouver Heritage Advisory Committee, 
Superintendent of Parks, Urban Design Panel, Architectural Institute 
of British Columbia, B. C. Hydro, for information and comment if they 
so wish. 

RESOLVED 

THAT the report of the City Engineer dated October 2nd, 
1974, be circulated to interested groups. 

FURTHER THAT consideration of the report be deferred for 
discussion at a joint meeting of the Standing Committees 
of Council on Waterfront & Environment and Community 
Development. 


2. Street Lighting Study 

Mr. Ralf Kelman was present to discuss his proposal for an 
environmental lighting study for Vancouver. The Committee 
agreed that Mr. Kelman' s presentation should be deferred until 
the joint Committee meeting. 

RESOLVED 

THAT the presentation of Mr. Ralf Kelman on an environmental 
lighting study for the City of Vancouver be deferred for 
consideration at a joint meeting of the Standing Committees 
of Coimcil on Waterfront & Environment and Community 
Development . 


The meeting adjourned at approximately 3:50 p.m. 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL ON 
HOUSING 


October 15, 1974 


A meeting of the Standing Coininittee of Council on Housing was 
held in the No. 1 Coininittee Room, Third Floor, City Hall, on Tuesday, 
October 15, 1974, at 10:30 a.m. 


RECOMMENDATIONS : 

1. Fire By-law Enforcement 

Submitted for the Committee's consideration was a report from the 
Fire Chief dated October 11, 1974, outlining progress to date in 
enforcement of the Fire By-law in the City of Vancouver. The report 
outlined such topics as progress of possible prosecutions, contracts 
signed since previous report of July, 1974, orders issued to comply 
with the By-law and voluntary upgrading. With regard to the area 
outside of the core area, the report stated in part: 

"We propose all buildings will be inspected in consideration 
of the varying ages and standards of construction and 
maintenance. These will then be grouped and compliance will 
be enforced with respect to this criteria." 

Also submitted was an appendix outlining three lodging houses which 
had been fined for non-compliance with the Fire By-law, being: 

1. 525-31 Carrall Street 

2. 222 Keefer Street 

3. 577 Richards Street 

The Fire Chief advised that since the last progress report in 
July, 197 4, 88 contracts had been signed by lodging house owners in an 
attempt to conform to Fire By-law regulations. Another 47 lodging houses 
had been given 30, 60, or 90 day notices. Information on nine lodging 
houses was presently in the hands of the Prosecutor and six lodging 
houses had been prosecuted. There are presently 38 lodging houses, both 
within and outside of the core area which have stated they 
would not comply with By-law requirements, and the Fire Chief advised 
that some of these could quite possibly close their rooms. 

The Committee was further advised that the incidence of fires in 
the core area had decreased considerably in the last year due to a good 
fire-awareness among the people living in that area. Also, there have 
been no fire deaths in the core area during the past year. 

The Fire Chief advised the Committee that it would be very desirable 
to keep the present task force of Fire Officers working in the core 
area and thus continue the good progress made to date. However, in view 
of the lengthy inspection intervals for buildings outside of the core 
area a few more inspectors would be desirable. 

RECOMMENDED , 

A. THAT the Fire Chief report back to the Standing Committee 
of Council on Housing through the City Manager, on the 
possibility of hiring two temporary Fire Inspectors to carry 
out fire inspections on lodging houses outside of the core 
area of the City of Vancouver, 

B. THAT the Fire Chief report back to the Housing Committee on 
the present status of lodging houses outside of the skid road 
area, but within the core area of the City of Vancouver. 


PRESENT 


Alderman Harcourt, Chairman 


Alderman Massey 
Alderman Rankin 
Alderman Volrich 


CLERK: 


R. Demofsky 


Cont'd . 
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C. THAT the report of the Fire Chief dated October 11, 1974, 

outlining progress in enforcement of the Fire By-law in the 
City of Vancouver be received. 


2 . Tenant Relocation in the Core Area 

Vancouver City Council on October 1, 1974, when dealing with the 
report from the Standing Committee on Housing dated September 24 , 1974, 
re Issuance of Operators' Permits, resolved: 

"THAT consideration of the matters contained in this report 
be deferred pending a further report to Council from the 
Standing Committee on Housing following consideration at its 
meeting on October 15, 197 4, of a report from the Director 
of Social Planning on relocation of tenants in the core area." 

Submitted for the Committee's consideration was a report from the 
Director of Social Planning regarding enforcement of Fire and Lodging 
House By-laws — Social Planning perspective. This report touched on the 
following items : 

The East Hotel 

Relocation required as a result of hotel closures 

Enforcement of Fire and Lodging House By-laws — social perspective 

Help to owners and operators 

Tenant relief 

Costs of code enforcement 

It concluded with the following recommendations: 

i "1. That Vancouver City Council authorize the Mayor and the Chairman of 
! the Standing Committee of Council on Housing to request the Minister 

of State for Urban Affairs and the Minister of Housing to consider 
amendments to the Strathcona Rehabilitation Agreement or develop 
a new agreement specially designed to allow the partnership to share 
in the costs of improving housing standards in Vancouver's Core 
area by : 

(a) increasing the One Million Dollar existing surplus in the 
Strathcona fund by Four Million Dollars and 

(b) providing low interest, medium term loans (tied to rent increase 
and maintenance contracts) to Hotels and Rooming Houses in the 
Core area to aid in compliance with the Fire and Lodging House 
By-laws and 

(c) sharing in a subsidy to tenants of the Core area (over the life 
of the loans recommended in (b) above) who are faced with rent 
increases due to renovations resulting from code enforcement and 

(d) sharing in the costs associated with the provision of a reloca- 
tion service as described and budgetted in Appendix I of this 
report . 

i 

2. That the City phase compliance to the Fire By-law on an individual 
basis similar to the system developed by the Health Department and 
that the Fire Chief report back with a system that will provide for 
interim permits to be issued based on the progress of individual 
buildings towards compliance. 


3. That Council request the B. C. Rentalsman to take into account the 
Cityjs code enforcement program in the Core area, when evaluating 
allowable rent increases in that area, and that the Director of 
Social Planning be authorized to meet with the Rentalsman to 
develop a co-operative procedure for allowing realistic rent increases 
and at the same time controlling undue increases. 


Cont ' d . 


•JUL 9 1970 

Board of Administration, July 3, 1970 
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Clause 16 Cont'd. 

The Director of Planning and the City Engineer are of the 
opinion that subdividers would be put to an unreasonable 
expense in placing such wires and cables underground, as 
these are minor subdivisions in developed blocks, which are 
already served by overhead wires located on the adjoining 
streets . 

It is therefore recommended by the Director of Planning and 
the City Engineer that City Council waive the said require- 
ments of Section #18 of the Subdivisions Control By-law for 
the above-noted subdivisions." 

Your Board 

RECOMMENDS that the foregoing recommendation of the Director 
of Planning and the City Engineer be approved. 


17. Vancouver Sea Festival Parade - 1970 

The City Engineer reports as follows: 

"This report refers to an application by the General Manager of 
the Sea Festival Society to hold a parade on Saturday, July 
11th, 1970. The proposal, which is the same as that approved 
for the past two years, is as follows: 

ASSEMBLY : 

Hastings Street from Burrard Street to Bute Street. 
Bute Street from Hastings Street to Melville Street. 
Thurlow Street from Hastings Street to Melville Street. 
Eveleigh Street from Thurlow Street to Burrard Street. 

ROUTE : 

East on Hastings Street to Granville Street. 
South on Granville Street to Georgia Street. 
West on Georgia Street to Nicola Street. 
North on Nicola Street to Pender Street. 
East on Pender Street to Bute Street. 

DISPERSAL : 

The same as the assembly area with the addition of 
Pender Street from Bute Street to Burrard Street. 

The participants will form up and judging will take place 
between 8:00 a.m. and 10:00 a.m. on Saturday, July 11th, 1970, 
with the Parade scheduled to be under way no later than 10:30 
a.m. 

The proposal has been discussed in detail with the Police 
Department and the Transit Authority, who have no objections 
provided the necessary parking prohibitions and barricades are 
provided. 

The proposal also includes a dais for dignitaries on the south 
side of Georgia Street in front of the Court House Fountain. 
The dais will be placed on the street just prior to the Parade 
and removed immediately after. 

In accordance with Council resolution, dated June 9th, 1964, 
the signing and Policing of the streets involved in the Sea 
Festival Parade will be carried out by the City, without 
charge . 


. ... Cont'd. 
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4. That Vancouver City Council request the owners of the East Hotel to 
allow their tenants a further extension pending the outcome of 
negotiations recommended in #1 above and the establishment of a 
relocation agency. 

5. That Vancouver City Council extend any deadlines previously set for 
compliance to the Fire and Lodging House By-laws pending the 
outcome of negotiations recommended in #1 above.* 

Also submitted was a report outlining a proposed core area 
relocation service. 

During the discussion which ensued on degrees of enforcement of the 
Fire By-law, the Committee was advised that the new Bill 100, presently 
before the Provincial Government, outlined a very hard stand with 
regards to enforcing the Fire By-law requirements. The Chairman advised 
that he had written to the Attorney-General for clarification of the 
points outlined in this Bill 100 for later presentation to the Housing 
Committee . 

The Chairman advised that he would be meeting with the Federal 
Minister of Urban Affairs later this month to discuss the proposed rent 
ceilings . 

The Committee noted the urgency of the matter of relocation in the 
core area of the City of Vancouver and after considering the report of 
the Director of Social Planning in detail, took the following action: 
RECOMMENDED , 

1. THAT Council send a telegram to the Federal Government recruepting 
that the core area of the City of Vancouver be designated as 
eligible for Residential Rehabilitation Assistance Program 
(R.R.A.P.) funds, and requesting the Federal Government to treat 
this request as urgent. 

2. THAT a meeting of the Standing Committee of Council on Housing 
and the Provincial Minister of Housing, Minister of State for 
Urban Affairs, and representatives of C.M.H.C. be scheduled, as 
soon as possible, to discuss the whole question of relocation of 
tenants in the core area of the City of Vancouver, including the 
provision of low interest loans allowing rooming house operators 
to conform to Fire and Lodging House By-law regulations, and 
subsidies to tenants in the core area who are faced with rent 
increases due to renovations resulting from By-law enforcement. 

3. THAT the Chairman be instructed to write to the Attorney-General 
urging that the proposed stand outlined in Bill 100 not be 
accepted by the Provincial Government. 

4. THAT Council request the B. C. Rentalsman to take into account 
the City's code enforcement program in the core area, when 
evaluating allowable rent increases in that area, and that the 
Director of Social Planning be authorized to meet with the 
Rentalsman to develop a co-operative procedure for allowing 
realistic rent increases and at the same time controlling undue 
increases where the lodging house owner or operator has a specific 
plan for upgrading his lodging house to Fire and Lodging House 
By-law standards . 

5. THAT Vancouver City Council request the owners of the East Hotel 
to allow their tenants a further extension pending the outcome 

of the meeting outlined in recommendation #2 above and the establish- 
ment of a relocation agency. 

6. THAT the Fire Chief report back to the Housing Committee on the 
possibility of issuing Interim Permits and extension of the dead- 
line date for compliance with the Fire By-law requirements. 


Cont'd . . . 
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7. THAT the discussion on the Relocation Service be tabled to a 
further meeting of the Housing Committee pending a report back 
from the Director of Social Planning on a more appropriate 
relocation service. 

8. THAT the report of the Director of Social Planning re: "Enforcement 
of Fire and Lodging House By-laws — Social Planning Perspective" 

be recieved. 


3 . Vancouver East Lions Senior Citizens Housing Project 

Submitted for the Committee's consideration was a letter from 
Mr. D. R. Busse, of the Vancouver East Lions Club dated October 9, 
1974, expressing concern about the delay in obtaining a development 
permit and the required rezoning for the site at Commercial and Adanac 
in the City of Vancouver for their low-cost rental housing project. 
(This letter is on file in the City Clerk's Office.) 

Mr. R. Youngberg, of the Planning Department, advised that the 
application of the Vancouver East Lions Club to rezone the site at 
Commercial and Adanac from RM-3 to CD-I had been received by his 
department and was presently being processed. 

RECOMMENDED , 

THAT the Director of Planning be instructed to place the 
application of the Vancouver East Lions Club, requesting 
rezoning of the site at Commercial and Adanac from RM-3 
to CD-I with a floor space ratio of 2.2, before a public 
hearing as soon as possible. 


INFORJ^IATION ; 

4 . Senior Citizens' Housing Site at 5th & Renfrew 

Mr. R. Youngberg, of the Planning Department, advised the Committee 
that the Association of Benevolent Craftsmen had previously tried 
to acquire this site for construction of a senior citizens housing 
project. However, the selling price of $485,000 and the maximum 
allowable zoning of RM-2 with the floor space ratio of .75 made the 
project economically unfeasible. 

He also advised the Committee that there were a limited number of 
potential housing sites available in the City of Vancouver to accommodate 
such a housing project. 

The Committee was of the opinion that if the maximum allowable 
floor space ratio were to be changed, the Association of Benevolent 
Craftsmen should be given another chance to acquire this site. 

Representatives of interested non-profit housing societies present 
advised the Committee that before such a site could be acquired the 
selling price would have to be lowered considerably, or the floor space 
ratio would have to be increased, allowing this project to be financially 
justifiable. 

The Director of Finance advised that sewers under this particular 
site would have to be relocated just as soon as any construction 
commenced, and this would cost the City approximately $50,000. 

RESOLVED, 

1. THAT the requests of non-profit housing societies expressed today 

to either lower the selling price or increase the floor space ratio 
of the site at 5th & Rsnfrew be referred to the Director of 
Planning for his consideration and report back to the Housing 
Committee as soon as possible. 


Cont ' d . 
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2, THAT the Director of Planning report back to the Housing 

Committee as soon as possible with other potential housing 
sites . 


The Committee recessed at 12:25 p.m. to reconvene "In Camera" 
with the same members present at 12:25 p.m. 


INFORMATION : 

1 , Enforcement of Lodging House By-law on "Inside Rooms " 

The Medical Health Officer advised the Committee of six or seven 
hundred rooms located in the core area of the City of Vancouver which, 
due to their location in lodging houses, could not receive natural 
light or ventilation, and thus could not possibly conform with the 
requirements of the Lodging House By-law. He felt this was posing a 
very serious problem. 

Following discussion, it was 

RESOLVED , 

THAT the Medical Health Officer meet with the Fire Chief 
and report back to the next meeting of the Housing Committee 
with his recommendations on this matter. 


The meeting adjourned at approximately 12:50 p.m. 


* * * * 
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CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 


A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, October 29, 1974, in the Council Chamber, 
commencing at 2.00 p.m. 

PRESENT: Mayor Phillips 

Aldermen Bowers, Gibson, Harcourt, 
Hardwick, Linnell, Marzari, 
Massey, pendakur and Volrich. 

ABSENT ; Alderman Rankin. 
CLERK TO THE COUNCIL ; R. Henry. 


PRAYER . The proceedings in the Council Chamber were opened 
with prayer. 

'IN CAMERA' MEETING . 

Council was advised that there are matters to be considered 
'In Camera' later this day. 

ADOPTION OF MINUTES 

MOVED by Aid. Hardwick 
SECONDED by Aid. Gibson 

THAT the Minutes of the Regular Council Meeting of October 
22, 1974, (with the exception of the 'In Camera' portion) 
together with the Minutes of the Special Council Meeting (Court 
of Revision) of October 22, 1974, be adopted. 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED By Aid. Hardwick 
SECONDED by Aid. Linnell 

THAT the Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 


DELEGATIONS AND UNFINISHED BUSINESS 

Variety Club Telethon 
- Grant Recpaest. 

Council, on May 7, 1974 agreed to hear a delegation from 
the Variety Club Telethon in support of their grant request. 
Mr. J. Peacock addressed the Council and filed a brief requesting 
favourable consideration by Council of a grant to the organization 
of $13,000 with respect to expenses incurred for the 1974 Telethon. 


Cont'd. 
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DELEGATIONS AND UNFINISHED BUSINESS (Cont'd) 

Variety Club Telethon 

- Grant Request. (Cont'd ) 

MOVED by Aid. Gibson 

THAT Council approve a grant of $13,000 to the Variety Club 
International, towards expenses incurred for the 1974 Telethon. 

- LOST 

(Aldermen Bowers, Hardwick, Linnell, Massey, 

Pendakur, Vdlrich and Mayor Phillips opposed) 

MOVED by Aid. Marzari 

THAT Council approve a grant of $8,000 to the Variety Club 
International, to cover the following items: 

(a) An amount equal to rental of the Queen Elizabeth 
Theatre - $2,800. 

(b) An amount to be applied to the cost of policing 
the twenty hour duration of the show - $5,200. 

- LOST 

(Aldermen Bowers, Hardwick, Linnell, Pendakur, 
and Volrich opposed) 


MOVED by Aid. Pendakur 

THAT Council approve a grant of $2,800 to the Variety Club 
Telethon, equal to the rental of the Queen Elizabeth Theatre. 

- CARRIED BY THE 
(Alderman Bowers opposed) REQUIRED MAJORITY 


B.C. Italian Folk Society 

Council on October 22, 1974, agreed to hear a delegation from 
the B.C. Italian Folk Society with respect to construction of a 
Recreation and Cultural Centre in the City of Vancouver. Dr. F. 
Visentin addressed the Council and filed a brief on this matter. 
The Society was specifically requesting that Council make 
available to them a suitable site for construction of the Centre, 
preferably in the area of the Grandview Highway and Penticton 
Street, adjacent to Beaconfield Park. The delegation advised 
that the Provincial Government has approved a grant to the Society 
of - $33 , 000 ' towards this project. 

Mr. N.P. Ragona, Counsel for the Society, also addressed the 
Council and advised that a fund-raising campaign would be undertaken 
immediately the requested land is made available by the City. 
It is hoped to commence construction of the Centre by mid 1975. 

MOVED by Aid .Volrich 

THAT Council approve in principle the concept presented this 
day by the Italian Folk Society for the construction of a Community 
and Cultural Centre, and that the City use every effort to make 
City-owned land available to the Society at a price or on a basis 
to be agreed upon: 

FURTHER THAT the City Manager submit a report on this matter 
to the Standing Committee on Community Development, and that the 
Park Board be requested to comment to the Committee on this proposal 
when this matter is before it for consideration, 

- CARRIED 

(Aldermen Gibson, Marzari and Massey opposed) 

Cont'd. 
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B.C. Italian Folk Society (Cont'd) 

MOVED by Aid Volrich 

THAT the City's present policy with respect to making City- 
owned lands available to non-profit organizations at market value 
be referred to the Standing Committee on Finance and Administration 
for review: 

FURTHER THAT the Standing Committee on Finance and Administration 
give consideration to a new City policy with respect to making 
City-owned land available, either at less than market price, or by 
means of a subsidy, and that this policy be extended to sponsors 
of Senior Citizens and other Social Housing, Community, Cultural 
and Recreation facilities. 

- CARRIED UNANIMOUSLY 


(During discussion of the above matter. Alderman Harcourt 
joined the meeting.) 

Vancouver Multicultural Society 
of B.C. 


Council on October 22, 1974, agreed to hear a delegation 
from the Vancouver Committee for a Multicultural Centre. 
Mr. Halford D. Wilson addressed the Council on this matter. He 
reviewed the situation to date with respect to this project and 
requested Council consideration in making available to the Centre 
a suitable site, preferably with a building on it to enable the 
association to further its plans for the Centre. 

MOVED by Aid .Volrich 

THAT the proposal from the Vancouver Committee for a Multi- 
cultural Centre be referred to the Standing Committee on Finance 
and Administration for consideration, at the same time the 
Committee is reviewing the current City policy with respect to 
making available City-owned lands to non-profit organizations. 
In the meantime, the society to provide to the Standing Committee 
on Finance and Administration, a detailed outline of the proposal 
with respect to a Vancouver Multicultural Centre. 

- CARRIED 

(Alderman Bowers, Marzari and Massey opposed) 


Crown Life Building, 
1500 West Georgia Street . 

Council, on October 8, 1974, deferred representations from 
Rhone and Iredale, Architects, with respect to relaxation of the 
City's Downtown Parking Guidelines in order to permit construction 
of 165 off-street parking spaces in the proposed Crown Life 
Building; the approved number of off-street parking spaces is 112. 
Mr. Rhone addressed Council and advised that should Council approve 
the request for 165 off-street parking spaces, his clients are 
prepared to enter into an agreement with the City so that in the 
future, when rapid transit is operable, or at some other agreed 
upon time, they are prepared to reduce the size of the garage back to 
110 spaces through conversion to a mini-gymnasium with squash and 
racquet ball courts. The amount of parking provided in the building 
in no way affects the design, merely the number of levels below 
the ground . 


Cont ' d . 
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Crown Life Building 

1500 West Georgia Street (Cont'd) 

Mr. Allan Wakelin also addressed the Council, and filed a , 
brief, requesting that Council require Crown Life to modify their 
development by reducing the height, or failing that, that they be 
required to re-locate elsewhere. He also put forward the 
argument that this building will increase traffic problems in the 
West End. Mr. Wakelin showed slides illustrating the deleterious 
effect of the proposed development on the skyline and also on 
residents' view of the waterfront. 

Mr. H.W. Picks tone. Deputy Director of Planning spoke to the 
Director of Planning ' s report dated October 25, 1974 on this matter. 
This report reviewed Rhone and Iredale's proposal with respect to 
parking spaces, the status of the Development Permit Application, 
description of the development which would provide a 20-storey 
office building tower on the westerly portion of the site and a 
one-storey restaurant on the easterly portion. The report notes 
that the development contains a proposal for a pedestrian overpass 
from the roof of the one-storey restaurant building, across Georgia 
Street; having supports on the City street triangle at the intersec- 
tion of West Georgia and West Pender Streets and continuing north- 
wards over West Pender Street and terminating on the Nicola Street 
end. (The overpass to be the subject of a later report to Council.) 

It was further stated that in accordance with the parking 
guidelines for Downtown approved by Council, April 2, 1974, the 
maximum number of parking spaces permitted is 112 . The City 
Planning Department and the City Engineering Department, in 
consultation with the Downtown Study Team, and the West End Study 
Team, believe that the number of parking spaces to be provided 
on this site should not exceed the 112 spaces maximum permitted by 
the parking guidelines. 

The report concluded with a recommendation that the maximum 
provision of 112 off-street parking spaces required by the Technical 
Planning Board be endorsed. 

Council also had before it for information, a report from the 
Director of Planning, dated October 25, 1974, setting out details 
of the proposed development and reading as follows: 


Mr. Allan Wakelin has by letter dated October 17, 1974 requested permission 
to appear before City Council to object to the proposed office building 
at 1500 West Georgia Street. 


A report is currently being submitted to City Council on a request by Rhone 
& Iredale, Architects, to appear before City Council to obtain an increased 
number of parking spaces for this proposed building. Such report advises 
that the site is located in a C-5 Cormercial District and the development 
permit application has been approved by the Technical Planning Board 
after consultation with the City Planning Commission, Urban Design Panel 
and related Area Study Groups. 

The approval granted is subject to prior compliance with certain conditions 
including the provision of a pedestrian overpass (to be the subject of a 
later report). 


The approval of the Technical Planning Board was in accordance with the C-5 
Commercial District Schedule Regulations which provide in part that: 
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Crown Life Building 

1500 West Georgia Street (Cont'd) 


"J. Floor Space Ratio 

(1) Subject to clause 2 hereof, the floor space ratio shall not 
exceed 1.00. 

(2) The Technical Planning Board may, in its discretion, permit 
a building at variance with this subsection after having 
received a report thereon from the Director of Planning and 
after consultation with the Vancouver City Planning 
Comnission. In the exercise of its discretion, the 
Technical Planning Board shall also have due regard to: 

(a) The provisions of the by-law, the amount of open space, 
views, plazas, pedestrian needs and interests, the 
height and bulk of the building, and its location in 
relation to the site and surrounding streets and 
buildings, the effect on traffic, the provision of 
off-street parking and loading, its overall design, 

and the general amenity desired for the Downtown area. 

(b) For buildings approved under this clause only, the 
Technical Planning Board shall determine the maximum 
floor area which shall be allowed having particular 
regard to the factors noted above. In no case, 
however, shall the floor space ratio exceed 5.00." 


For further information of City Council, attached is an extract from 
the Technical Planning Board Minutes of September 6, 1974 approving the 
development permit application, (on file in city clerk's office) 

The City Engineer spoke briefly on the traffic situation in 
that area of the City and supported the recommendation of the 
Director of Planning that the maximum number of parking spaces 
be 112 . 

MOVED by Aid. Hardwick 

THAT the maximum provision of 112 off-street parking spaces 
for the proposed Crown Life Building, 1500 West Georgia Stteet, 
be endorsed. 

- CARRIED 

(Alderman Bowers opposed) 

MOVED by Aid. Hardwick 

THAT the representations of the delegations be received, and 
that the report of the Director of Planning, dated October 25,1974 
and quoted above, be received. 

- CARRIED UNANIMOUSLY 

RECOGNITION - MR. FRANK WATSON . 

At this point in the proceedings Council paid tribute to Mr. 
Frank Watson for his years of service to the City of Vancouver. 
Mr. Watson served twenty years on the Planning Commission" and also 
three years on the Board of Variance. Mayor Phillips presented 
Mr. Watson with a pair of gold cuff links. 

Council recessed at 4.00 p.m., and after an 'In Camera' 
Meeting in the Mayor's office, reconvened in open council 
at 4.25 p.m. 
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Hastings Community Centre 
- Ice Rink 


Council was advised that Hastings Community Centre represent- 
atives, who had been given approval of Council previously to appear 
as a delegation, will be appearing at the next evening session of 
Council . 

Greater Vancouver Regional District 
Election of Directors at Large. 

Council on October 22, 1974, deferred consideration to this 
meeting of a letter from the Greater Vancouver Regional District 
concerning a proposal to elect 25% of the directors of the Regional 
District at large, and that the Municipal representatives on the 
Regional District revert to appointment by the Councils concerned. 

MOVED by Aid. Bowers 

THAT Council strongly supports the following proposals of 
the Policy Review and Finance Committee of the Greater Vancouver 
Regional District: 

1) that the G.V.R.D. Board request the Minister of 
Municipal Affairs to amend the Municipal Act and 
the Letters Patent of the G.V.R.D., to permit direct 
elections of approximately one quarter of the 
Directors of the G.V.R.D. 

2) that the method of determining the Municipal repres- 
entative on the Regional District Board of Directors 
revert to appointment by the Councils concerned. 

- CARRIED UNANIMOUSLY 


Proposed Functions, Organization & 
Staffing of the Labour Relations 
Department of the G.V.R.D. 

Council, on October 1,1974, deferred consideration of a 
report from the City Manager on the Proposed Functions, Organization 
and Staffing of the Labour Relations Department of the G.V.R.D. 
pending further comment from the Vancouver Municipal and Regional 
Employees Union on this matter. 

Council today noted a letter, dated October 22, 1974 from 
the Vancouver Municipal and Regional Employees Union opposing the 
assumption by the G.V.R.D. Labour Relations Department for job 
classification and evaluation for City of Vancouver employees. 
The letter stated in part that the VMREU 'has a quite different 
and broader procedure for job classification and evaluation. The 
Union would be very reluctant to negotiate changes at this juncture 
which would see the process handled by the G.V.R.D.' 

MOVED by Aid. Linnell 

THAT the matter of the Proposed Functions, Organization and 
Staffing of the Labour Relations Department of the G.V.R.D., and 
the letter from the VMREU be referred to the City Manager for 
report to Council. 

- CARRIED UNANIMOUSLY 
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UNFINISHED BUSINESS & DELEGATIONS (cont'd) 


Poser and Reser Expenditures 

Council on October 22, 1974, deferred consideration of the 
Director of Social Planning 's report dated October 18, 1974, re 
Poser and Reser Expenditures, to permit the Director of Social 
Planning to be present to discuss the entire report with Council. 

Council today considered the report of the Director of 
Social Planning on this matter which read as follows : 

"The Director of Social Planning reports as follows: 

Vancouver City Council at Its* meeting on March 20, 1973, adopted 
Clause 2 of the Standing Committee on Social Services re: Social 
Planning Department - Purchase of Outside Services (POSER) and 
Social Research (RESER) Budget appropriations, subject to the 
condition that the Director of Social Planning submit Information 
reports twice yearly to Council on expenditures Incurred. 

Expenditures of $5,000 and over require Council approval. 

On February 19 1974, Vancouver City Council received for Information, 
a report of the Director of Social Planning regarding the department's 
POSER and RESER appropriations to January 15, 1974. 


STATUS OF ACCOUNTS TO OCTOBER 3. 1974 


POSER BUDGET - $40,500 

Committed 

Paid 

Britannia Centre Study 

2 

,250. 

00 

2,250. 

00 

Urban Design 


100. 

00 

100. 

00 

East Indian Community 


100. 

00 

100. 

00 

Moberly South Slope Summer Program 

1 

,200. 

00 

1,200. 

00 

Haven Club 

1 

,200. 

00 

1,200. 

00 

False Creek Youth Work 


150. 

00 

150. 

00 

Granville Mall Community Development 
Contract Labour - Senior Citizens' 

4 

,990. 

00 

4,000. 

00 

5 

,550. 

00 

4,260. 

29 

Bus Tours 





Marpole Oakrldge Information Centre 


740. 

00 

740. 

00 

Native Indian Young People 

2 

,000. 

00 

2,000. 

00 

Granville Mall Opening 

1 

,379 . 

08 

1,379. 

08 

Relocation - East Hotel 

1 

,500. 

00 

900. 

00 

Downtown Eastslde Information Centre 


160. 

00 

160. 

00 

Recreation Study 

9 

,500. 

00 

1,208. 

00 

The Vancouver Book 

5 

,000. 

00 

2,500. 

00 

Police Study 

1 

,000. 

00 

396. 

28 

Contract - Temporary Staff Recreation 

4 

,400. 

00 

1,100. 

00 

Study 





DERA - Police - Travelling Expenses 


25. 

00 

25. 

00 

Hastings Better Neighbourhood 


50. 

00 

50. 

00 

Committee 




Y.W.C.A. Drlard Hotel Relocation 


298. 

75 

298. 

75 

* $ 

41 

,592. 

83 

$ 24,017.40 


« It is expected that at least $2,000.00 of this committed total 
will not be expended until 1975. 


RESER BUDGET - $32.000 

Granville Mall Impact Study 
West End Opinion Poll 
Recreation Study 
Community Profile Study 


9,874.62 
2,600.00 
1,728.00 
10,000.00 


4,874.62 
2,600.00 
220.00 
5,000.00 


$ 24,202.62 $ 12,694.62 


As of October 3, 1974, of total POSER and RESER budget 
appropriations of $72,500 for 1974, $65,795.45* has been 
committed, of which $36,712.02 has been paid out, leaving an 
uncommitted balance of $6,704.55. 


cont ' d. 
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Board of Administration, July 3, 1970 


The Society also requests permission to hold a street dance each 
night except Sunday, during the Sea Festival week from 9:00 p.m. 
to midnight, on Beach Avenue in the vicinity of Alexandra Park. 

It is recommended that the Sea Festival Society be granted per- 
mission: 

(a) To hold a parade in the Downtown area at 10:30 a.m. on 
Saturday, July 11th, 1970, the route and the assembly 
and dispersal areas to be as described herein. 

(b) To erect, in conjunction with the Parade, a dais for 
dignitaries; provided the Sea Festival Society agrees to 
assume full responsibility, satisfactory to the Corporation 
Counsel, for any personal liability or property damage 
arising through this installation. 

(c) To hold a street dance from 9:00 p.m. to midnight each 
night except Sunday, during Sea Festival week. The 
location of the dance to be Beach Avenue in the vicinity 
of Alexandra Park." 

Your Board 

RECOMMENDS the aforementioned report of the City Engineer be 
adopted. 


RECOMMENDATION AND CONSIDERATION: 

18. Tender No. 57-70-4 - Supply 
and Delivery of 4", 6", 8", 
12". 16" and 18" Water Pipe 

The City Engineer and Purchasing Agent report as follows : 

"Tenders for the above were opened by your Board on May 11, 
1970, and referred to the City Engineer and Purchasing Agent 
for tabulation and report. 

A condensed tabulation is attached. All taxes and charges are 
included in the tabulation and report. 

The tender and specifications provided for prices to be received 
on the supply and delivery of approximately one year's supply of 
pipe, consisting of 16" and 18" ductile iron or steel pipe, and 
4", 6", 8" and 12" ductile iron pipe. 

The 18" size pipe is being deferred pending further investigation 
of the specifications submitted by one of the bidders. 

Bids to specifications were received from Canron Ltd. , Stanton 
Pipes Ltd. , John Davidson Ltd. , Interprovincial Steel & Pipe 
Corp. Ltd. and Canadian Phoenix Steel & Pipe Sales (Eastern) 
Ltd. on both types of pipes. 

Bids were also received from Canadian Johns-Manville Co. Ltd. 
and Atlas Asbestos Co. for the supply of Asbestos Cement Pipe. 

Asbestos Cement Pipe is used in some rural areas, and in cities 
where the soil is of a largely corrosive nature. It is not 
recommended for use within the City because: 

(a) Compared with ductile iron or steel it is weaker under all 
structural conditions which affect water pipe. 

(b) Its installed life is not known, whereas present installations 
are required to last at least 100 years. 

(c) Its lack of corrosion, which is its main advantage, is 
parallelled in ductile iron pipe and steel pipe by using 
on these pipes the specification coatings. 


, . . . Cont'd. 
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UNFINISHED BUSINESS & DELEGATIONS (cont'd) 

Poser and Reser Expenditures 
(continued) 


The last Item marked above under the RESER account, entitled 
"Community Profile Study - $10,000" requires an approval of 
Council for that portion in excess of $5,000. The Director of 
Social Planning submits the foregoing report for the information 
of Council and RECOMMEMDS: - 

A. That an expenditure of a further $5,000 from the 
RESER account for computer printed local area profile 
maps be approved; 

B. That an expenditure of a further $5,000 for the 
Granville Mall Impact Study be approved. 

These funds are part of approved 1974 budget for POSER 
and RESER." 

*$65,795.45 - some of theae committed funda may not be paid 
until 1975. 

In addition, Council also had today for consideration, the 
following report dated October 25, 1974, from the City Manager 
on Poser and Reser Accounts, Approval of Commitments. 

The Director of Finance reports as follows: 

'City Council, at its meeting March 20, 1973, when considering a report of 
the Standing Committee of Council on Social Services dated March 15, 1973, 
relating to the Social Planning Department POSER & RESER proposed budget 
appropriations, passed a resolution requiring the Director of Social Planning 
to submit semi-annual reports to Council in respect of the expenditures 
incurred against these two accounts, and that any sum over $5,000 be reported 
to Council for approval. 

The Department of Social Planning has apparently interpreted this to mean 
that £iny project within these accounts may be expended to a total of $5,000, 
with Council's approval being sought for expenditures in excess of that 
amount. An example of this is the "development of the Vancouver Book". 
This book is being developed by a Mr. Charles Davis, under contract to the 
City of Vancouver Department of Social Planning for a total of $20,000, 
over a period of one year. The department has to date committed a total 
of $10,000 for Charles Davis services for 1974, as follows: 

POSER $ 5,000 

Information Services General 5,000 

Total $ 10.000 

The Department proposes to commit a further $10,000 for these services in 
1975, to complete the total commitment of $20,000. This has never been 
referred to Council for approval as a proposed project anticipated to exceed 
$5,000. 

It is understood that the intent of Council's resolution was to ensure that 
Council was made aware of any proposed projects which were expected to exceed 
a total of $5,000, and that Council's approval be obtained prior to the 
commitment of any funding for the project. It is therefore recommended 
that, to preclude any further misinterpretation. Council's resolution of 
March 20, 1973 be restated, and revised in part as follows: 

'Any proposed project in the POSER and RESER accounts which is 
estimated to exceed $5,000 in total must be reported to and 
receive the approval of Council prior to any commitment being 
made. ' 

The City Manager recommends that the above report of the Director of 
Finance be approved. " 


cont'd. 
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UNFINISHED BUSINESS & DELEGATIONS (cont'd) 

Poser and Reser Expenditures 
(continued) 


MOVED by Aid. Pendakur , 

THAT the Director of Social Planning report and obtain approval 
by Council of any proposed project of which Poser and Reser Expendi- 
tures are estimated to exceed $5,000 in total. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Pendakur, 
THAT 

(a) an expenditure of a further $5,000 from the Reser 
account for computer printed local area profile 
maps be approved; 

(b) an expenditure of a further $5,000 for the Granville 
Mall Impact Study be approved; 

(c) the following items in excess of $5,000 and reported 
as committed in the Director of Social Planning 's 
report dated October 18, 1974, and quoted above, 

be approved : 

(i) Contract Labour - Senior Citizens' Bus 
Tours - $5,550 

(ii) Recreation Study - $9,500 

(iii) The Vancouver Book - $5,000 (Note: A further 

$5,000 for this project has been committed from 
the Director of Social Planning 's account 
'Information Services General') 

- CARRIED UNANIMOUSLY 

COMMUNICATIONS OR PETITIONS 

1. Acquisition of Property 
for Leasing to Y.W.C.A. 

Council noted a communication from the tenants of 2426 West 
2nd Avenue, Vancouver, B.C., advising that the Province recently 
acquired this property with the intent of leasing it to the 
Y.W.C.A. for use as a group living home for single mothers. 

The letter stated that it is assumed that the proposal by the 
Province will require the prior approval of Council under Section 
20(4) (a) of the new Landlord and Tenant Act, and if and 
when the Provincial Government seeks Council's permission pursuant 
to this section, that Council withhold approval until a delegation 
of the tenants has been given an opportunity to appear before 
Council . 

MOVED by Aid. Volrich, 

THAT this delegation request be approved, if and when required. 

- CARRIED UNANIMOUSLY 

2 . Kerr Road Bus Route 

MOVED by Aid. Hardwick, 

THAT the request of Mr. and Mrs. Arnold Sagman to appear as a 
delegation when the Official's report on the Kerr Road bus is 
being considered, be approved, and arrangements be left with the 
City Clerk. 


- CARRIED UNANIMOUSLY 
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COMMUNXCATIONS OR PETITIONS (cont'd) 

3 . Jericho Buildings 

Council noted a letter from the Vancouver Resources Board 
dated October 10, 1974, advising that the Board at its meeting 
September 25th, passed the following motion re Jericho buildings: 

"THAT the Dunbar, West Point Grey, Southlands Community 
Resources Board is seeking the aid of the Vancouver 
Resources Board and other area Boards in supporting the 
use of all the Jericho buildings for sports and recrea- 
tion, and that no demolition be undertaken without 
consulting all the groups who have requested use of the 
buildings. CARRIED" 


MOVED by Aid. Volrich, 

THAT the Park Board be requested to report to Council on its 
intended use of the Jericho buildings and that no demolition of 
these buildings be undertaken prior to receipt by Council of the 
Park Board's report. 

- CARRIED UNANIMOUSLY 


MANAGER'S, DEPARTMENT AND OTHER REPORTS 


A. MANAGER'S GENERAL REPORT 
OCTOBER 25, 1974 


Works & Utility Matters 
(October 25, 1974) 


The Council considered this report which contains four Clauses 
identified as follows: 


CI. 1: Cement Lining of Steel Feed Main 

CI. 2: Contract No. 735 - Construction of Terminal 

Central Sewage Pumping Station 
CI. 3: Revision of the Water Works By-law #4157 
CI. 4: Proposed P.C. Concrete Sidewalks Abutting 

Parks Throughout the City 


The Council took action as follows: 


Clauses 1 to 4 Inclusive 


MOVED by Aid. Pendakur, 

THAT the recommendations of the City Manager contained in 
Clauses 1 to 4 inclusive, be approved. 

- CARRIED UNANIMOUSLY 


Social Service & Health Matters 
(October 25, 1974) 


Continental Hotel 
(Clause 1) 


MOVED by Aid. Hardwick, 

THAT the recommendations of the City Manager contained in this 
Clause be approved, after amendment as follows: 

"As City Manager, I RECOMMEND that the Supervisor of Property and 
Insurance continue to maintain security and other measures 
required for the safety of the building, and that the Provincial 
Department of Human Resources continue to be billed monthly for 
the amortization and other charges noted above; 

Further, I RECOMMEND that a Special Committee of Council 
comprised of Aldermen Harcourt and Rankin be appointed, 
with the City Manager, to meet with the Ministers of Human 
Resources and Housirtg , to make a decision on the future use 
of the building" . 

- CARRIED UNANIMOUSLY 

(Underlining indicates 

amendment) . 

cent 'd. . . . 
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MANAGER'S, DEPARTMENT AND OTHER REPORTS (cont'd) 

Social Service & Health Matters 
(October 25, 1974) (continued) 

Continental Hotel 
(Clause 1) (continued) 

During consideration of this item. Council agreed to the 
suggestion of the City Manager whereby a temporary use be 
found for this building. 

Finance Matters 
(October 25, 1974) 

The Council considered this report which contains three Clauses 
identified as follows: 

CI. 1: Industrial Waste Control Program 

CI. 2: Required Approval of Council for Tenancy Agreements 

Exceeding Three Years 
CI. 3: Rental of City Hall Space - Assessment Authority 

The Council took action as follows : 
Clauses 1, 2 and 3 

MOVED by Aid. Pendakur , 

THAT the recommendations of the City Manager contained in 
Clauses 1 and 3 be approved, and Clause 2 be referred to the 
Standing Committee on Housing for consideration. 

- CARRIED UNANIMOUSLY 

Personnel Matters 
(October 25, 1974) 

Residence Regulations - Fire 
Department ( Clause 1) 

MOVED by Aid. Pendakur, 

THAT the recommendation of the City Manager contained in this 
Clause be approved. 

- CARRIED UNANIMOUSLY 

Property Matters 
(October 25, 1974) 

The Council considered this report which contains three Clauses 
identified as follows: 

CI. 1: Lot F, Subdivision 6, Block 19, D.L. 526, Plan 4855 
Situated N/S 36th Avenue, East of Yew Street 

CI. 2: Easement Agreement for a Seawater Intake Pipe - 6,000 
sq. ft. in Area fronting Stanley Park 

CI. 3: Proposed Development - Nelson Park Site 

The Council took action as follows : 

Lot F, Subdivision 6, Block 19, D.L. 526, 
Plan 4855 Situated N/S 36th Avenue East 
of Yew Street (Clause 1) 


MOVED by Aid. Pendakur, 

THAT the recommendation of the City Manager contained in this 
Clause be approved. 

- CARRIED UNANIMOUSLY 
Cont ' d. . . . 
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MANAGER'S, DEPARTMENT AND OTHER REPORTS (cont'd) 
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Property Matters 
(October 25, 1974) (continued) 

Easement Agreement for Seawater Intake 
Pipe - 6,000 Sq. Ft. in Area; Fronting 
Stanley Park (Clause 2) 

MOVED by Aid. Pendakur , 

THAT the recommendation of the Supervisor of Property and 
Insurance contained in this Clause, be approved. 

- CARRIED UNANIMOUSLY 

Proposed Development - Nelson Park Site 
Blocks 22 and 23 - D.L. 185, Responsibility 
for Relocation of Tenants in Block 22 
(Clause 3) 


MOVED by Aid. Harcourt, 

THAT the Supervisor of Property and Insurance be instructed 
to undertake relocation of the residents of the Lorne Apartments 
and Minaki Lodge, and that he contact the B.C. Housing Management 
Commission for assistance with this relocation for report back to 
the Standing Committee on Housing on progress; 

FURTHER THAT the City Manager be authorized to hire the 
needed staff to carry out this relocation and that the School 
Board be billed for the cost of this additional staff as well 
as any moving expenses incurred during this relocation. 

- CARRIED UNANIMOUSLY 

B. DEPARTMENTAL GENERAL REPORT 
OCTOBER 25, 1974 


Building & Planning Matters 
(October 25, 1974) 


Zoning and Development By-law 
Amendment Strathcona CD-I (Clause 1) 

MOVED by Aid. Volrich, 

THAT the recommendation of the Director of Planning contained 
in this Clause be approved. 

- CARRIED UNANIMOUSLY 

Fire & Traffic Matters 
(October 25, 1974) 

Use of Transitway for Construction 
Vehicles - Block 42 (Clause 1) 

MOVED by Aid. Volrich, 

THAT the recommendations of the City Engineer contained in this 
Clause be approved after adding the following as condition (6) : 

"(6) That Pacific Centre undertake to keep Granville Mall 
free from dirt and debris at all times during this 
construction period, and that the City Engineer 
exercise discretion with respect to cancellation of 
the agreement should this arrangement prove unsatis- 
factory to the City." 

- CARRIED 


(Alderman Hardwick opposed) 
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MANAGER'S, DEPARTMENT AND OTHER REPORTS (cont'd) 

C. Police Communications Centre 

Council had before it for consideration a report dated 
September 26, 1974, from the City Engineer and the Chief Constable 
with respect to a communications centre for the Police Department. 
The report gave the background, findings of the study of the 
communications operation carried out by the Chief Constable, Fire 
Chief and the City Engineer and the improvements suggested in 
various areas of the communications system. 

The report also contained an implementation schedule, the 
conclusions reached by the study group, and sources of funds to 
implement the proposed system. 

The report concluded with the following recommendations : 

(1) That a new Police Communications Centre be constructed on the 
2nd Floor of the Public Safety Building utilizing the DIGITAL 
operating system and embodying the preliminary architectural 
considerations, telephone improvements and radio system 
presented in this report; 

(2) That the sum of $400,000 approved in the 1974 Supplemental Capital 
Budget subject to this report, be provided for installation of 
COMPUTER-AIDED DISPATCHING; 

(3) That this Council recommend to the 1975-76 Council that $400,000 
be provided in the 1975 or 1976 Supplementary Capital Budgets 
for installation of the DIGITAL TERMINALS; 

(4) That funds totalling $230,000 be provided from the 1974 
Unallocated Supplementary Capital Budget for basic renovations 
to the Communications area; 

(5) That implementation of the DIGITAL COMMUNICATIONS systems be 
carried out in stages; 

(6) That implementation of the new centre and the first stage of 
its operating system take place in conjunction with the 
implementation of the 9-1-1 emergency telephone system 
which is to go into service July 1, 1975; 

(7) That additional funds for 8 temporary civilian dispatchers 
($45,000 in 1975, $42,000 in 1976 - in 1974 dollars) be 
provided in the Police Department's operating budget for an 
immediate improvement in service during the implementation 
period ; 

(8) That civilians be hired for the radio dispatcher and emergency 
telephone operator positions in the new centre, reducing the 
police force by 16 officers (in accordance with Appendix B) ; 

(9) That a new 24-hour position of Chief Dispatcher be created to 
be filled by a police officer of the Corporal rank (in 
accordance with Appendix B) . The new positions in items 5 and 
6 will be reported on further by the Chief Constable and 
Director of Personnel Services when implementation proceeds. 

MOVED by Aid. Pendakur, 

THAT the foregoing recommendations of the City Engineer and the 
Chief Constable, be approved. 

- CARRIED UNANIMOUSLY 

(The report referred to and 
Appendix B are on file in 
the City Clerk's Office) 
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MANAGER'S, DEPARTMENT AND OTHER REPORTS (cont'd) 


I. Report of Standing Committee 

on Social Services, October 17, 1974 

The Council considered this report of the Committee which 
contains two clauses identified as follows: 

CI. 1: Control of Beer Parlours in the Downtown Eastside 
CI. 2: DERA - Proposal for Use of Carnegie Library 
(Old Museum Building) 

The Council took action as follows: 

Control of Beer Parlours in the 
Downtown Eastside (Clause 1) 

MOVED by Aid. Marzari, 

THAT the recommendations of the Committee contained in this 
Clause be approved. 

- CARRIED UNANIMOUSLY 

DERA - Proposal for Use of Carnegie 
Library (Old Museum Building) (Clause 2) 

MOVED by Aid. Marzari, 

THAT the resolutions of the Committee contained in this Clause 
be received for information and that the proposal by DERA for this 
building be referred to the City Manager for consideration, together 
with all other proposals received to date, for report to Council. 

- CARRIED UNANIMOUSLY 

II. Report of Standing Committee 
on Waterfront & Environment, 
October 24, 1974 


The Council considered this report of the Committee which 
contains two clauses identified as follows: 

CI. 1: Sign By-law 
CI. 2: Air Pollution 

The Council took action as follows: 

Sign By-law 
(Clause 1) 

MOVED by Aid. Pendakur, 

THAT the recommendation of the Committee contained in this 
Clause be approved. 

- CARRIED UNANIMOUSLY 

Air Pollution 
(Clause 2) 

Alderman Pendakur requested and received permission to withdraw 
the recommendations of the Committee contained in this Clause. 
Therefore, no further action was taken. 


G.V.R.D. Matters 

There were no comments with respect to G.V.R.D. matters insofar 
as the Regional District meeting for Wednesday, October 30, 1974, is 
concerned . 
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COMMITTEE OF THE WHOLE 

MOVED by Aid. Hardwick, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT the report of the Committee of the Whole be adopted. 


- CARRIED UNANIMOUSLY 


BY-LAWS 


1. BY-LAW TO PROVIDE FOR BURNING 
OF GARDEN REFUSE 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Massey, 

THAT the By-law be introduced and read a first time. 

- LOST 

(Aldermen Bowers, Gibson, Harcourt, Linnell, Marzari, 
Pendakur and the Mayor opposed) 

ENQUIRIES AND OTHER MATTERS 


Alderman Harcourt - 
Federal Participation Under 
Section 44 Subsidies for 
Section 15 (Non-profit) 
Housing 


advised that the Housing 
Committee at its meeting of 
October 29, 1974, when dealing 
with a progress report on housinc 
projects in the City of Vancouver 
recommended that the Mayor be 
requested to send a telegram to 
the Federal Minister of Urban 
Affairs supporting the stand of 
the Provincial Government and the 
G.V.R.D., requesting that the 
Federal Government participate ir 
Section 44 subsidies for Section 
15 (non-profit) housing, pointing 
out that lack of such Federal 
Government participation would 
have a detrimental affect upon al 
non-profit housing projects in th 
City of Vancouver. 


MOVED by Aid. Hardwick, 
SECONDED by Aid. Marzari, 

THAT the Mayor send a telegram to the Federal Minister of Urban 
Affairs as outlined above. 

- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 5:50 p.m. 

***** 


The foregoing are Minutes of the Regular Council Meeting 
of October 29, 1974, adopted on November 5, 1974. 



Manager's Report, October 25, 1974 (WORKS - 1) 

WORKS & UTILITY MATTERS 


RECOMMENDATIONS : 


1. Cement Lining of Steel Feed Main 
The City Engineer reports as follows: 

"In 1967 a 550 feet section of steel feed main was not cement lined 
along with the remainder of the Haro Street Main because of the anticipated 
relocation of the section of pipe to the Smlthe-Haro Diversion. It Is now 
known that the relocation of this section of pipe Is no longer required. 

This section of pipe Is experiencing a high number of leaks and cement 
lining Is the most economical method of keeping this pipe In service. 
The cement lining can now be carried out as part of the current cement 
lining contract work. The next cement lining contract Is planned In 1978. 
To postpone the cement lining to the next contract would necessltatate a 
considerable amount of maintenance work. 

The estimate cost of this work Is $14,000. 

To comply with the West End policy guidelines, funds were allocated in 
the revised Water Works Five Year Plan for the installation and replacement 
of watermains between Denman and Burrard Streets. Cement lining of this 
section of watermain would be in keeping with the intention to complete all 
necessary work in the West End. Fvmds are available in Account Number 
122/2101 'Watermain Installations - West End' for this work. 

I RECOMMEND that the cement lining of the above section of feed main 
be approved and that $14,000 be appropriated from Account Number 122/2101 
'Watermain Installations - West End' and allocated to Account Number 122/5413 
'Cement Lining of 18, 24, 25 and 32-Inch Steel Water Pipe in Place' to 
permit the above cement lining to be included in the current contract work." 

The City Manager RECOMMENDS the foregoing recommendation of 
the City Engineer be approved. 

2. Contract No. 7 35 - Construction of Terminal Central Sewage 
Pumping Station 

Tenders for the above were opened by the City Manager on October 7, i974 and 
reterred to the City Engineer for report. The officials concerned report as follows: 

"The tabulation is shown below. (tne detailed tabulation is on file in the 
Sewers Engineering Branch) 

Three bids have been receivea as follows: 

i. Mutual Construction Ltd. $319,000 

ii. JJent Construction Ltd. $409, 92i) 

iii. Dillingham Corp. Ltd. $428,605 

The funds for this contract are available in Sewers Capital Accounts 0111/5901 
and 111/5905. Under the terms of the False Creek Agreement the C.N.R. will con- 
tribute $100,000 towards the cost of this pumping station. 

The tender from the low bidder. Mutual Construction Ltd., has been examined 
and is acceptable. During the last two years this tenderer has completed construction 
projects ranging in value from $4u,000 to $400,000 as general contractors. Discussions 
with them indicate that they have the necessary expertise to bring this contract to 
a successful conclusion. 

The City Engineer RECOMMENuS acceptance of the low bid from Mutual Construction 
Ltd. for Contract No. 735. Construction of Terminal Central Sewage Pimping Station 
at a total price of $319, QUO (three hundred nineteen thousand dollars). Bid Bonds 
of unsuccessful tenderers to be returned by the City Treasurer." 

The City Manager RECOMMENDS that the recommendation of the City Engineer be 
approved subject to a contract satisfactory to the Director of Legal Services. 
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Board of Administration, July 3, 1970 (WORKS - 13) 

Clause 18 Cont'd. 

(d) While its installed cost is somewhat similar to ductile iron 
pipe, its reduced capacity, due to its smaller inside dia- 
meter, would reduce local domestic and fire flows, unless 
counter-balanced by a larger size pipe installation. 

Because the award of this tender involves the matter of Recommend- 
ation and Council Consideration, we submit this report in three 
Parts : 

PART I 

Recommendation - of lowest bid to specification: 

6" Ductile Iron Pipe - Canron Ltd. at an estimated cost of $45,000.00 

8" Ductile Iron Pipe - John Davidson Ltd.. at an estimated cost of 

$80,560.00 

PART II 

Recommendation - Ductile Iron Pipe considered to give greater value 

than Steel Pipe: 

16" Ductile or Steel Pipe 

The low bid was submitted by Interprovincial Steel & Pipe Ltd. for 
steel pipe at a total estimated cost of $20,615.50. 

The low bid for Ductile Iron Pipe was submitted by John Davidson 
Ltd. at a total estimated cost of $21,643.00, or approximately 
$1,027.50 or 5^ higher than the low bid. 

Because the wall thickness of Ductile Iron Pipe is 48^ greater 
than steel pipe, it will give a considerably longer maintenance- 
free life . 

We believe this longer life more than offsets the additional cost. 

Acceptance of the bid submitted by John Davidson Ltd. for the 
supply of Ductile Iron Pipe at an estimated cost of $21,643.00. 

PART III 

Council Consideration - the matter of union status is involved. 
4" and 12" Ductile Iron Pipe 

The lowest bid to specifications was submitted by Stanton Pipe 
Ltd. for pipe manufactured by non-union labour. The lowest bid 
to specifications for pipe manufactured by union labour was 
submitted by John Davidson Ltd. 

A comparison of these bids is as follows : 

Differ- io Differ- 
Description Stanton Pipe Ltd. John Davidson Ltd. ence in ence 

Cost 

4" Ductile .59^ 
Iron Pipe approx. $25,350. approx. $25,480. $130.00 of 1^) 

12" Ductile .759^(3/4 
Iron Pipe approx. $124,920. approx. $125,820. $900.00 .of 1^) 

When Council has made the award, contracts will be prepared to the 
satisfaction of Corporation Counsel." 

Your Board 

RECOMMENDS that the report of the City Engineer and Purchasing 
Agent be approved, and submits part III for Council Consideration. 

(Delegation requests: see copies of correspondence attached) 

* * ■}(■ -X- * * 

FOR ADOPTIOJJ SEE PAGE(S) /..kk 
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3. Revision of the Water Works By-law #415 7 
The City Engineer reports as follows: 

"Due to increased material and labour costs, the cost of installing 
water service pipes is now greater than the revenue obtained from the fees 
levied under the Water Works By-law, thereby requiring an increase in the 
fees charged for this work. Similarly, the cost of providing other work 
has increased sufficiently to require either an increase in fees or the 
initiation of a fee. 

A new fee is also required to offset a new cost that the City will incur 
as part of the Engineering Department's Cross Connection Control Program. 

An explanation of the above recommended changes is provided in the 
Engineering Department's technical report to the City Manager dated October 3, 
1974. To make the By-law easier to administer, and to clarify portions of the By-law, 
the technical report recommends changes in the wording of the By-law. 

For Council's convenience, the following discussion on the major changes 
recommended in the technical report is given: 

Proposal No. 1: Adjustment in Service 
Pipe Connection Fees 

The present Schedule 'A': Connection Fees, were set by Council on September 
28th, 1971. As shown in the following table, fees levied under the Schedule 'A' 
do not cover the cost of installing these services. 


(WORKS - 2) 


Service Pipe Size Present Fee 


Current Cost 


Proposed Fee 


3/4" 
1" 

Us" 
2" 

3" & 
6" 

8" & 


4" 

larger 


$230.00 
360.00 
490.00 
630.00 
875.00 
1120.00 
1500.00 


$294.00 
408.00 
580.00 
670.00 
1162.00 
1445.00 
1630.00 


$320.00 

420.00 

600.00 

750.00 
1150.00 
1450.00 
1800.00 (min.) 

'At Cost' 


For eight-inch and larger services, individucil costs can vary widely due 
to variations in site conditions. Because of the small number of services 
installed, an accurate fee is difficult to predict. Therefore, these services 
should be installed 'at cost'. A minimum cost is stated as otherwise it would 
militate against the flat rate fees for the smaller sizes. 

Proposal No. 2: Adjustment in Meter 
Installation Fees 


The present Schedule 'G': Fees for Installation of Water Meters on Streets ^ 
was set by Council on September 28th, 1971. The intention was to avert an 
increase in connection fees, and to encourage customers to locate meters on 
their own property. Although the fee schedule has been generally successful, 
a cost has been incurred by the City in installing water meters on private 
property. An additional fee Schedule is therefore proposed to partially 
reimburse the City for the cost of installing water meters on private property. 
By only requiring partial reimbursement of installation costs, customers will 

still be encouraged to locate meters on private property, thereby reducing 
the City's maintenance costs. 

Similar to the Schedule 'A' fees, to provide for increased costs, the fees 
charged for meters installed on City property should be increased. Also because 
of the small number of meters installed in some sizes, 'at cost' fees are proposed. 


Cont'd . . . 
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Meter Size 


Proposed Fee for 
Meters Installed on 
Private Property 


Present Fee for 
Meters Installed 
on City Property 


Proposed Fee for 
Meters Installed 
on City Property 


3/4" 

$ 40.00 

$ 110.00 

$ 110.00 

1" 

50.00 

110.00 

110.00 

iJg" 

60.00 

135.00 

135.00 

2" 

70.00 

145.00 

145.00 

3" 

110.00 

650.00 

1100.00 

4" 

140.00 

1000.00 

1240.00 

6" 

200.00 

1100.00 

1440.00 

8" 

250.00 

1200.00 

at cost 

10" 

300.00 

1300.00 

at cost 

4" Fire 

250.00 

1300.00 

1520.00 

6" Fire 

300.00 

1750.00 

2100.00 

8" Fire 

350.00 

1900.00 

at cost 

10" Fire 

400.00 

2100.00 

at cost 


Proposal No. 3: Initiation of Fee for Cross 

Connection Control Device 
Installed on City Property 

Unde;r Section 14, Part II of the Water Works By-law, no customer or person 
shall connect or allow to remain connected to the City water system, piping 
which under any circumstances may allow contamination of the potable water 
supply. Where there is a high probability that contamination could occur, 
in order for customers to obtain water, the City requires that the City 
system, be protected by an approved mechanical device to prevent a return of 
water to the City water system. 

In the past, there has not been a defined allowance for the cost of 
insteilling and maintaining a cross-connection control device on City property. 
Maiiy such devices must be installed on City property where, in general, no 
regu.iar water rate billing is made. The simplest method of obtaining maintenance 
fimdss for these installations is in an, 'extra' first cost charge; the extra 
charge to be equal to the installation charge. The alternative of this would 
be ."ajn annual fee schedule which, as a result of the many types of devices 
available, would be too cumbersoae to administer. 


Proposal No. 4: Change in Basis of CTiiarging 
for Thawing Service Pipes 

The City does not undertake to thaw private service pipes or other plumbing, 
except in circumstances where there is doubt as to whether the ice blocking the 
service pipe is in the private portion of the service pipe. At present, when 
the City thaws a service pipe and is satisfied that the frozen portion of the 
system is within the private service pipe, a thawing fee of $10.00 for a single 
family dwelling and $25.00 for all other properties is charged. 

Because of the wide variance in the cost of thawing frozen water services , 
it is proposed that this work, when undertaken, be done "at cost". Individual 
estimates are impractical, therefore, a standard deposit of $25.00 for a single 
family dwelling and $50.00 for all other properties is proposed. 

The City Engineer RECOMMENDS that;: 

1. The proposed By-law changes, as tabulated in the technical 
report to the City Manager, dated October 3, 1974, and in 
part outlined above, be approv»2d in principle. 

ii« The Director of Legal Services be instructed to prepare the 
necessary amendments to the Water Works By-law. 


Cont'd . . . 
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(WORKS - 4) 


The effective date of the By-law and rate schedule be December 2nd, 
1974. 

The Director of Finance concurs in the proposed fee changes outlined above, 
and in the detailed technical report to the City Manager." 

The City Manager RECOMMENDS that the foregoing recommendations of the 
City Engineer be approved. 


4. Proposed P.C. Concrete Sidewalks Abutting Parks 
Throughout the City 

The City Engineer reports as follows: 

"We have received a request from the Board of Parks and Recreation 
to construct P.C. Concrete sidewalks abutting Parks throughout the City. 
These walks were chosen according to a priority establish d by the amount of 
public use. The locations of the proposed walks are listed as follows: 

a. Eburne Park - South side of 71st Avenue between Oak Street and the 
lane west of Fremlin Street. 

b. Queen Elizabeth Park - South side of 33rd Avenue between Ontario 
Street and Midlothian Avenue. 

c. Prince Edward Park - East side of Sophia Street between 21st Avenue 
and 22nd Avenue. 

d. Gordon Park - East side of Argyle Street between 49th Avenue and 
53rd Avenue. 

e. Killarney Park - West side of Killamey Street between 48th Avenue 
and approximately 126 feet north. 

f« Braemar Park - East side of Laurel Street between 26th Avenue and 
27th Avenue. 

g» Heather Park - South side of 18th Avenue and North side of 19th 
Avenue between Willow Street and Heather Street. 

Granville Park - South side of 14th Avenue between Pine Street and 
Fir Street and West side of Pine Street between 15th Avenue and 
lane north. 

i« Memorial West Park - East side of Wallace Street between 31st Avenue 
and 33rd Avenue. 

j • Linear Park on North side of Rosemont Drive between Kerr Street and 
58th Avenue. 

Adanac Park - West side of Boundary Road between Adanac Street and 
approximately 728 feet south. 

I consider it desirable and in the public interest to construct these 
sidewalks. 

The estimated cost to construct these sidewalks is $68,500.00. Funds 
for this work are available in the 1973 Streets Capital Budget, Account Code 
Number 148/7913, 'Walks Abutting Schools and Parks - Unappropriated'. 

I RECOMMEND that these sidewalks be constructed." 

The City Manager RECOMMENDS the foregoing recommendation of 
the City Engineer be approved. 


A-2 
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(SOCIALS - 1) 


SOCIAL SERVICE & HEALTH MATTERS 


RECOMMENDATION 

1 . Continental Hotel 

City Council, on April 30, 1974, adopted the following recommen- 
dation : 

"THAT the YWCA be given notice of termination immediately 
with termination of occupancy and management, effective 
on October 31, 1974." 

In accordance with that resolution, the City Clerk, on April 30, 
1974, sent a letter to the association, ^^?hich was acknowledged 
by Miss Cleta M. Herman, the Executive Director. 

Also on April 30, 1974, the following recommendations were 
approved : 

"THAT an architect be retained to prepare drawings and 
tender forms for the additional renovations and furnishings 
necessary..."; and 

"The firm of Paul Smith Associates be appointed Architects 
for renovation to the Continental Hotel, and the Board of 
Administration be authorized to negotiate the fee." 

Terms of reference were prepared and in September, 1974, the 
architects submitted a report on the architectural, electrical, 
and plumbing renovations required to bring the building "to a 
reasonable and acceptable residential standard" for elderly 
people. The estimated cost for this work, including a pro- 
visional sum for furnishings, was $470,400; the architect 
strongly recommended installation of a new heating system, at 
an estimated cost of $132,000, making a total of $602,400. 

On September 12, 1974, a copy of the report was forwarded to 
the Minister of Human Resources, requesting concurrence so that 
the architect could call tenders and work commence shortly 
after vacation of the building by the YWCA. 

To date, no instructions have been received from the Minister, 
the building now stands empty and is under the supervision 
of the Supervisor of Property and Insurance?. Suitable arrange- 
ments for security have been made by the Supervisor. 

In the original arrangement with the Department of Human Resources, 
the City advanced $339,000 for the renovations of the building so 
that the YWCA could operate the building as temporary shelter for 
transient young women. This advance was to be amortized over 
ten (10) years, at a rate of 8 1/2%. In addition, the Province 
was to pay a rental of $700 per month, fire insurance and City 
taxes . 

The unamortized balance is approximately $2 50,000, and at present 
the monthly payments are approximately: 


As City Manager, I RECOMMEND that the Supervisor of Property 
and Insurance continue to maintain security and other measures 
required for the safety of the building, and that the 
Provincial Department of Human Resources continue to be billed 
monthly for the amortization and other charges noted above; 

FURTHER, I RECOMMEND that a Special Committee of Council be 
appointed, with the City Manager, to meet with the Minister of 
Human Resources, to make a decision on the future use of the 
building. 


Amortization 
Rental 
City Taxes 
Fire Insurance 


$4,203 


700 
910 
167 


$5,980. 
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FINANCE flATTERS 


: RECOMMENDATION 


Industrial Waste Control Program 


The City Manager has received the attached report from the Director of 
Permits and Licenses. In summary, he states: 

(1) The original position of Industrial Waste Control Inspector was 
established to control discharge of industrial waste and protect 
the City Sewer System from damage. The City Engineer, as a 
result of recent experiences of increasing damage to the City 
Sewer System by deleterious effluents and because of greater 
volume of noxious/explosive gases, supports increased enforce- 
ment . 

(2) The Greater Vancouver Regional District, Federal and Provincial 
Governments have established stringent regulations concerning 
discharge of toxic chemicals and noxious wastes in the G.V.R.D. 
sewer system, streams, rivers and the ocean. The Chief Engineer, 
G.V.R.D., has drawn attention to concentrations of heavy metals 
exceeding regulations and City by-laws. He requests inspections 
to minimize these discharges. 

(3) The present program is divided in two parts: 

(a) Emergency conditions requiring immediate attention. Recent 
examples : 

(i) Shrimp shells clogging wet well of sewer pumping 
stations . 

(ii) Noxious gases in a sewer line which prevent mainten- 
ance crews from carrying out required repair work. 

(iii) Oil escaping into Burrard Inlet from unknown source. 

(b) Routine inspections, covering problems in recent months, 
such as: 

(i) Examination of fish processing plants and related 
disposal problem. 

(ii) Heavy duty equipment repairs and cleaning operations 
(trucks, earth moving equipment, etc.). 

(iii) X-ray, photographic and other laboratory operations 
with heavy metal disposal problems. 

(iv) Gas station - oil disposal and gasoline leakage 
problems . 

In addition, a survey of commercial and industrial directories 
indicates that there are approximately 2,500 business operations 
in the City, most of which have never been inspected for Indnstrinl 
waste control. 

All of these businesses are considered to have industrial waste 
disposal problems and are currently contributing to the un- 
desirable quality of effluent being discharged into either the 
Burrard Inlet, Fraser River, G.V.R.D. disposal system or onto 
private or public property, and endangering or destroying public 
utilities . 
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To extend the program of Industrial Waste Control to these 
2,500 business operations (see page 4 of m^jor report for 
types of business), it is RECOMMENDED that two (2) additional 
positions be established. 

(4) The additional cost for additional salaries, fringe benefits 

and auto allowance in 1974 is $2,332 ($30,390 in a full year). 
The new and non-recurring cost for equipment, furniture and 
provision of space is $5,085. There is no funding in the 
existing Departmental budget to cover these additional costs. 
The Comptroller of Accounts advises that approval of this 
report will necessitate funding of $7,417 from Contingency 
Reserve . 

The Director of Permits and Licenses RECOMMENDS that: 

<a) The present staff of two be increased to four, by establishment 
of two (2) new positions. 


b) That funding of $7,417 be made available from Contingency 
Reserve . 


[c) The Director of Personnel Services report to the City Manager 
on the classification of the additional positions. 

[d) One (1) new position be granted auto allowance on the regular 
basis. (The other will be supplied with existing City vehicle.) 

[e) The Director of Permits and Licenses and the Director of 
Legal Services prepare an amendment to the By-law, to provide 
for the issue of a permit and to charge a fee for the discharge 
of industrial waste into City sewers. 

/. copy of this report has been made available to the V.M.R.E.U. 


The City Manager RECOMMENDS approval of the recommendations of the 
Director of Permits and Licenses. 


Note : 


See Appendix "A" attached for time distribution. 


:ONS I DERATION 


2. Required Approval of Council for Tenancy Agreements Exceeding 

Three Years . 


The Director of Legal Services reports as follows: 

"Under section 20(4) of the new Landlord and Tenant Act, 
a landlord may not enter into a tenancy agreement exceed- 
ing three years unless he has first obtained (in the case 
of the City) the approval of City Council. 

The Act also provides that when a tenant has been given 
notice as required by the Act (except short notice as 
specially allowed in certain cases) the Rentalsman may 
set the notice aside if it is determined that the Land- 
lord is intending to enter into a lease exceeding three 
years and has not got Council approval. 


Cont'd. , . 
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The Rentalsman has indicated that it would be helpful if 
it were known what Council's views are on long-term leases. 

A similar situation arose with respect to conversion of 
existing rental accommodations into Strata Titles. Coun- 
cil will recall that it passed a "moratorixim" resolution. 
Council could, in the case of long-term leases, indicate 
a similar view, namely that for a year Council is not 
prepared to approve leases of residential premises 
exceeding three years unless the tenant consents; or 
Council could consider and lay down policy guidelines 
indicating the circumstances under which leases in excess 
of three years might be approved." 


The City Manager submits the foregoing report for Council's 
CONSIDERATION. 


: RECOMMENDATION 


3. Rental of City Hall Space - Assessment Authority 


The Director of Finance reports as follows: 

"On October 8, 1974 City Council received an information report 
on the transfer of the Assessment function to the B.C. Assessment Authority. 
Council at that time was advised that negotiations were underway with the 
Assessment Authority to lease the space presently occupied by the Assessment 
staff on the main floor of the City Hall. 

Agreement has now been reached with the B.C. Assessment Authority 
to lease the area on a month to month basis commencing July 2, 1974 at 
$4,625.00 per month including parking and furniture and equipment. This is 
the rental rate asked for by the City and agreed to by the Assessment 
Authority. 

The increase in revenue for 1974 will be included in the report to 
Council on the September Revenue Budget review. 

The month to month lease allows the City to terminate the lease on 
30 days notice and use the space for other civic purposes if required. 

The Assessment Authority has indicated that they will be approach- 
ing the City in early 1975 requesting consideration for a three year lease 
with option to renew. They also indicated that they would be interested in 
purchasing the furniture and equipment presently in use by the Assessment 
staff. These latter items will be reported to Council at a later date. 

The Supervisor of Property and Insurance is of the opinion that 
the proposed rental represents an economic rental for this area and it is, 
therefore, 

RECOMMENDED that a month to month lease be entered into with the 
B.C. Assessment Authority on the foregoing basis drawn to the satisfaction 
of the Director of Legal Services and that the Mayor and City Clerk be 
authorized to sign the lease on behalf of the City." 

The City Manager 

RECOMMENDS that the foregoing recommendation of the Director of Finance be 
approved. 


Manager's Report, October 2 5, 1974 

PERSONNEL MATTERS 

RECOMMENDATION 

1, Residence Regulations - Fire Department 

The Fire Chief reports as follows: 

"On October 3, 1972, City Council approved a recommendation 
extending the permissible living areas for firefighters on 
a two year trial basis to include the following areas: 

The Village of Lions Bay 

The Municipalities of Delta and Surrey 

The Municipalities of Pitt Meadows on 

the south side of the Dewdney Trunk 

Road to the eastern boundary 
The Mxinicipality of Coquitlam northern 

boundary west to the Indian Arm. 

No change was made to the requirement that a maximum 25% of 
the members were permitted to live in the extended areas or 
that prior permission was required from the Fire Chief to 
maintain a residence in the extended areas. 

These new regulations have now been in effect for two years 
with no problems being encountered. 

The Fire Chief recoiTwMinde the residence regulations approved 
by Council in 1972 for a two year trial period be approved on a 
permanent basis. ** 

The City Manager RECOMMENDS that the foregoing recommendation 
of the Fire Chief be approved. 
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PROPERTY MATTERS 

; lEGOMMENDATION : 


LOT P, SUBDIVISION 6, BLOCK 19, 
District Lot 526, Plan J+855 
Situated: North Side of 36th Avenue, 
East of Yew Stree t 


The Supervisor of Property & Insurance reports as follows :- 

"Lot F, Subdivision 6, Block 19, District Lot 526, Plan 4855, 
situated on the North side of 36th Avenue East of Yew Street 
is a portion of a park site. As it was necessary to establish 
the boundaries of this property, the Parks Board requested the 
City Engineer to conduct a survey of this site. 

The City Engineer has prepared a Survey Plan marginally num- 
bered LC 512 for registration in the Land Registry Office and 
it is 


RECOMMENDED: 


That the Mayor and the City Clerk, or their Deputies, be author 
ized to sign the survey plan of Lot F, Subdivision 6, Block 19, 
District Lot 526, Plan 4855, on behalf of the City." 


Tlie City Manager REGOmENDS that the foregoing recoranrendation of the 
Supervisor of Property & Insurance be approved. 

CONSIDERATION AND RECOMMENDATION : 


EASEMENT AGREEMENT FOR A SEAWATER INTAKE 
PIPE - 6,000 Sq. Ft. in Area; Fronting 
Stanley Park. 


Th« Saperrlsor of Property & Insurance reports as follows 

"On Decramber 30, I963, City Coxmcll recommended that the City enter 
Into a formal easement agreement in respect to a seawater Intake 
pipeline to supply the Vancouver Public A''<Iiuurium. The executed 
easem«mt a^eement is on a year-to-year basis, and is subject to 
a nominal rental of $25.00 per annum. 


By way of a registered letter, dated July 31, 197U» the Hational 
Haxbours Board has given notice to terminate the easement agreement, 
effective October 31, 197U. They advise that they will enter into 
a new agreement from November 1, 197U, subject to the nominal rental 
being increased to $150.00 per annum. 

The Board of Parks and Recreation, by way of a letter dated 

August 12, 197U> has requested that the easement agreement be renewed 
as the seawater Intake pipeline is an Integral part of the a.(iuarl\ui, 
and essential to its operation. 

RECOMHEirDE]) 

THAT the Mayor and City Clerk be authorised to sign the new easement 
agreement with respect to the seawater Intake pipe in Stanley Park 
at a nominal rental of $150.00 par annua, subject to the agreement 
being to the satisfaction of the Blreotor of Legal Services. " 


Th^ City Manager submits the foregoing report of the Supervisor of 
Property & Insurance to Council for its CONSIDERATION AND RECOMMENDATION. 


Gont 'd 
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ONS I DERATION: 


PROPOSED DEVELOPMENT - NELSON PARK SITE 
Blocks 22 and 23 - District Lot 1 85 
Responsibility for Relocation of Tenants 
In Block 22. 


The Supervisor of Property and Insurance reports as follows :- 

"The City of Vancouver and the Board of School Trustees now have 
title to all of the lands in Block 22, D.L. 185, and approximately 
2/3 of Block 23, D.L. 185 has been acquired, on a long-range 
program, for park purposes. 

The School Board ownership in Block 22 is a parcel of land known 
as Parcel G, Block 22, Portion D.L. 185, situated on the N/S of 
Comox Street, East of Bute Street. All the original improvements 
have been moved from the School Board site and the land is now 
improved with a portable school building, with the westerly 
portion being developed temporarily as park. 


Reference is made to Minutes of the Standing Committee on Civic 
Development of July 11th, 1974, Item 1, which were approved by 
City Council at its meeting on July 23rd, 1974. You will note 
from the Standing Committee Minutes that a new design concept 
for an integrated development for park, school, community and 
residential facilities for the two-block area known as Nelson 
Park had arisen out of discussions with representatives of the 
School Board, Park Board, West End Planning Team and organizational 
representatives of the community. The recommendations of the 
Standing Committee on Civic Development on July 11th, 1974, which 
were adopted by Council, are as follows :- 

•A. THAT Council reaffirm its intention for comprehensive 
development of this site. 

B. THAT the Supervisor of Property and Insurance negotiate 
with the Vancouver School Board for the transfer of 
land. 

C. THAT City officials be requested to process the School 
Board's Development Permit Application in the normal 
way, having regard to the density and other restrictions 
of the West End Guidelines; with particular emphasis 

on the suitability of the development for housing 
families with children. 

D. THAT the landscaping be carried out to standards 
acceptable to the Superintendent of Parks . ' 

In a memo to the Director of Finance, July 26th, 1974, the 
Supervisor of Property & Insurance advised that he was concerned 
with the possible conflict between the action mentioned above, 
and the action taken by Council on June 11th, 1974, with respect 
to alterations to City-owned multiple dwellings for compliance with 
the fire by-law. In the report of June 11th, 1974, we mentioned 
the problems of the existing tenants in the Minaki Lodge and 
Lorne Apartments, with particular emphasis on the lack of 
alternate accommodation for residents of the Minaki Lodge. 

The recommendation that the Supervisor of Property & Insurance 
negotiate with the Vancouver School Board for the transfer of land 
will mean, in effect, that the new School/Community Complex will 
require the demolition of improved properties, including Minaki 
Lodge and Lorne Apartments. 

I discussed this matter with the Chairman of the Standing Committee 
on Civic Development, Alderman Hardwick, who stated that the Civic 
Development Committee had listened to various differing views from 
the Board of Parks, School Board, West End Planning Team, etc., 
and their action of July 11th, 1974, was accordingly a ruling as 
to how development would proceed. Alderman Hardwick also stated 


Gont 'd 
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SOCIAL SERVICES AND HEALTH MATTERS 


RECOMMENDATION: 


1 . Laburnum Trees 


On June 9th Vancouver City Council discussed the danger posed 
by the laburmom trees in the City and requested a report of the 
Medical Health Officer to include reference to the policy of the 
Park Board in respect to laburniam trees. 

The Medical Health Officer reports as follows: 

"There are scores of shrubs, trees and flowers which are known 
to be toxic if parts or all of these plants are ingested. 

It is obvious, however, that of all these the laburnum tree 
has a particular danger owing to the appendage of the tree 
which appears very similar to a pea pod. It is probably for 
this reason that several poisonings are brought to the 
attention of the Poison Control Centre in Vancouver each year. 
It is also true that there are fatal cases of such poisoning 
on record elsewhere, although none has been confirmed in 
Vancouver . 

Information has been obtained from the Board of Parks and 
Public Recreation with respect to laburnum plantings in Van- 
couver. The Deputy Superintendent of Parks reports as 
follows : 


'Further to your telephone inquiry re laburnvim trees 
growing on City property, the following list is an 
approximate number of trees presently growing on 
public property: 

City Parks - 53 trees 

Boulevard Trees - 298 " 

Total 351 trees 

Cost of removing @ $20.00 per tree - |7,020. 
Cost of replanting @ $15.00 per tree - 5.265. 

TOTAL $12.285. 

It may be of interest to you to know that we have not 
planted any laburnum since 1954, and that approximately 
100 trees have been removed over the last 15 years, and 
these were mostly in the Renfrew and Fraserview housing 
areas. ' 

It would appear, therefore, that there is some justification 
for progressively removing laburnum trees and prohibiting 
their planting. 

After discussions with Corporation Counsel it would appear 
that this could be accomplished by an amendment to the City 
Health By-law which could prohibit the planting of laburnum 
trees . 

It is suggested that laburnum trees now on private property 
be left alone, except where they overhang public property, in 
which case they could be ordered to be removed in accordance 
with the existing provisions of the City Charter. I would, 
therefore, like to recommend 

( 1 ) That the City of Vancouver Health By-law be amended to 
prohibit new plantings of laburnum trees. 


. .. Cont'd. 
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GJ .ause No. 3 (Cont'd) 


that intentionally the Minute did not cover such points as 
disagreement between the various Boards — that the improvements 
on Block 22, D.L. 185 will have to be removed — or that 
Block 23, D.L. 185 will remain in its present state for the time 
being. Alderman Hardwick stated that it was the intention that 
the City would exchange lands with the improvements existing 
thereon so that the School Board could take care of the 
relocation of tenants and demolition of the improvements. After 
further discussion with Alderman Hardwick, it was agreed that I 
would discuss the matter of timing of the development with Mr. 
Pritchard of the School Board to clarify the situation with respect 
to Minaki Lodge and Lorne Apartments and other improvements and 
co-ordinate our efforts in line with the proposed construction 
programme. He stated that, if after discussion with the School 
Board, there seems some loose ends unresolved, then a report could 
be prepared and submitted to Council. 

I, on August 14th, 1974, met with Mr. Pritchard and Mr. Jack 
Robertson, of the School Board, and discussed the proposed develop- 
ment. I told them specifically that the rehousing for people in 
the Minaki Lodge and Lorne Apartments would be a real problem and 
they should immediately determine the date that vacant possession 
will be required on the new site and arrange a programme for the 
relocation of the tenants by that time. Both School Board 
representatives stated that they had not, to the present, ever 
been involved in a major relocation project since most of their 
acquisitions were single family dwellings. They stated further 
that the School Board would have been quite content to develop 
their school facility on existing Parcel G, Bllff.22, D.L. 185, but 
they had agreed that a change in site was necessary due to the 
integrated design concept which had been worked out with other 
organizations. They then made the request that the City of 
Vancouver, Property & Insurance Office, arrange on their behalf, 
io obtain. vacant possession of the new site for the proposed 
School/Community Complex and that the Supervisor of Property & 
Insurance make formal application in this regard. 

It was agreed that the Board of School Trustees would arrange for 
Norman S. Jones, architect, to supply the Property & Insurance 
Office with plot plan showing the new site boundaries, and 
also to advise the date that construction might commence. 

I am attaching a letter of September 17th, 1974, from Jones Haave 
Delgatty Architects, together with an attached plan. Several 
items in this letter and plan are noted. One, the new site for 
the proposed School/Community complex is a much larger area 
than existing Parcel G, owned by the School Board, and it will, 
therefore, not be a straight land exchange, but will be a more 
complicated transaction. Once the boundaries have been verified 
and the square footage worked out, then negotiations for the 
exchange can be proceeded with. I am not certain at this stage 
whether the total increase in area will be chargeable to the 
Board of School Trustees or to other community organizations 
(as in Britannia). In Mr. Jones' letter, he states as follows :- 

' We believe that it will require the balance of this 
year to complete the rezoning of the site for the 
complex. We will then require at least until the end 
of May, 1975 to develop the working drawings and tender 
documents. It is doubtful that construction would 
commence until July, 1975. ' 

The rehousing of occupants of Minaki Lodge, which is operated 

as a board residence facility for senior citizens, will 
be a most difficult task, whoever undertakes it. For this 
reason, it is essential that the decision as to who will be 
responsible for this function be determined, that is, either 
the Board of School Trustees or the City of Vancouver, through 
the Property & Insurance Office." 


Cent 'd 


anager's Report, October 25, 1974 (PROPERTIES - 

dlause No. 3 (Cont'd) 


Ihe City Manager refers the request of The Board of School Trustee 
regarding the relocation of tenants in Block 22, District Lot l85j 
to Council for CONSIDERATION. 
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(BUILDING - 1) 


BUILDING & PLANNING MATTERS 

RECOMMENDATION 

1. Zoning and Development By-law 
Amendment Strathcona CD-I 

The Director of Planning, in his capacity as Chairman of the Technical 
Planning Board, reports as follows: 

"Discussions are presently under way with the Shon Yee Society 
and SPOTA for the development of Lots C & D in Strathcona. 
Council has determined that the site should be used for family 
homes, a personal care home and some senior citizen housing. 

The site is presently zoned CD-I and the By-law #4393 which 
established the CD-I zoning for this and adjacent sites, 
provides for the following uses : 


1. 

Church 


2. 

Community Centre 


3. 

School 


4. 

Institutional uses similar to the 

above 

5. 

Senior Citizens Housing 


6. 

Apartments 


7. 

Uses ancillary to the above cases 


8. 

A building or use erected in this 
required by a public authority. 

District 


The family homes recommended may be in the form of townhouses . 
Townhouses and personal care homes are not listed as uses under 
CD-I. 

It is therefore RECOMMENDED that the Director of Planning be 
instructed to make application to amend the CD-I By-law #4393 
for Lots C & D, Block 122, D.L. 196 to add the following uses: 

9 . Townhouses 
10. Personal Care Home, 

and that such application be referred directly to Public Hearing 
after a report has been received thereon from the Vancouver City 
Planning Commission." 
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(FIRE - 1) 


FIRE & TRAFFIC MATTERS 


RECOMMENDATION 


1, Use of Transitway for Construction Vehicles - Block 42 
The City Engineer reports as follows: 

"When the agreements for construction arrangements for Block 42 (Granville- 
Howe-Georgia-Dunsmuir) were signed, the Granville Mall was not envisaiged. As a 
result, ag o q t m? arrangement s which were previously possible* cannot now be 
ii^lemented. The contractor has recently written us to request permission for 
construction vehicles to use the Mall between Dunsnmir and Georgia, to avoid 
an unexpected delay to the project of three to four months. 

The attached sketch shows the construction access provided for in the 
original agreement and the provisions which have actually been made for the 
project to date. The contractor does have full use of the street west of the 
west curb of the transitway, but his access is restricted to Dunsmuir Street. 
Construction equipment vdll from time to time block the use of this strip for 
access. The contractor wishes permission for vehicles servicing his site to 
piill around such obstructions, using the transitway. 

We would not permit the use of the transitway for such a purpose in any 
new construction project, since the Mall is now in existence and any access 
restrictions it may iii$)Ose covild be taken into accoimt in construction plans. 
However, since the agreement for Block 42 construction could not recognize 
these access restrictions, it seems appropriate to make special arrangements 
for this work in order to expedite construction. 

Specifically, we propose to relax our policy on truck permits for Granville 
Mall and issue permits allowing construction vehicles to use the Mall to pull 
around obstructions west of the west curb of the transitway adjacent to Block 42. 
It is estimated that this will only be required for about 10 to 20 trucks per day. 
If Council eqpproves it, this "once off" policy relaxation will be granted in 
•accordance with the following conditions: 

(1) Trucks not be permitted to use the Mall from 7:00 a.m. to 9:00 a.m. 
and 4:00 p.m. to 6:00 p.m. 

(2) All trucks be required to have individual permits in accordance with 
the by-law. 

(3) Use of the Mall to be restricted to the block between Georgia and 
Diinsmulr, with access from Dunsmuir only and exit westbound on Georgia 
only. 

(4.) Construction vehicle access to the transitway to be made only under 
flagman control. 

(5) Pacific Center to pay costs for repair of any damage which may result 
from heavy construction vehicles being driven over the curb. 

This proposal has been discussed with B.C. Hydro staff, who believe it will 
be acceptable to thttm. 

The City Engineer RECOMMENDS Council approve a relaxation in policy for 
issuance of truck permits for Granville Mall to permit Block 42 construction, 
in accordance with the conditions outlined in this report." 



PART REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON SOCIAL SERVICES 


I 


A meetihg of the Standing Committee of Council on Social 
Services was held on Thursday, October 17, 1974 at 1:30 p.m. 
in the No. 1 Committee Room, third floor. City Hall. 

PRESENT: Alderman Rankin (Chairman) 

Aldermen Hardwick and Marzari 

ABSENT : Alderman Gibson 

CLERK: H. Dickson 


RECOMMENDATION 

1. Control of Beer Parlours in 
the Downtown Eastside 


Vancouver City Council at its meeting of October 8, 19 74, 
when considering a report from Superintendent Herdman, Police 
Department, dated September 13, 1974 with respect to the opera- 
tion of a number of beer parlours in the downtown eastside, 
recommended that the owners of the Anchor Hotel appear before 
Council to show cause why their license should not be suspended. 
In addition. Council referred the balance of the Police Depart- 
ment report to the Standing Committee on Social Services for 
consideration . 

Inspector V. Lake, Police Department, appeared before the 
Committee and reviewed the statistical reports submitted with 
the Police Department report of September 13, 1974. These sta- 
tistical reports covered incidences which occurred in the fol- 
lowing premises during the perior May to August, 1974 in this 
area : 

Balmoral Hotel 
Brandiz Hotel 
Carlton Hotel 
Columbia Hotel 
Dominion Hotel 

Marr Hotel 
New Dodson Hotel 
No. 5 Orange Hotel 
Pennsylvania Hotel 
Rainier Hotel 
Regent Hotel 
Stratford Hotel 
Sunrise Hotel 
Travellers Hotel 
VanPort Hotel 
West Hotel 

The Committee gave particular consideration to the following 
five hotels which the statistics indicated had the poorest opera- 
ting experience : 

No. 5 Orange Hotel 
Pennsylvania Hotel 
Stratford Hotel 
Sunrise Hotel 
West Hotel 

(copies of the statistical reports with respect to these five 
hotels are circulated for information) 
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Clause No. 1 continued 

Mr. S. G. Johnson, Vice-president of the Sunrise Hotel, made 
representation to the Committee on this matter. He expressed con- 
cern over the apparent decrease in policing of the area in the 
last 6-8 months and requested that additional policemen be assigned 
to the area. Mr. Johnson also stated there is some reluctance on 
the part of the beer parlour operators in the area to call the 
Police when needed as these calls are recorded and the resultant 
statistical report reflects badly on the hotel in question. 

Mr. Johnson advised that for over a year, two particular 
officers were assigned to the area and these officers developed 
a good knowledge of the people and conditions. However, these 
officers had been moved to another area. In response to this. 
Inspector Lake advised that the Police Department having considered 
a petition of over 300 signatures requesting that the two police 
officers in question be retained in the area, agreed to the 
retention of one of the officers on this particular beat. 

The Committee also noted a communication from D.E.R.A. dated 
September 15, 1974 alleging that because of decreased police man- 
power in the area, the "drug trade" has returned to the downtown 
eastside . 

The Committee was advised that the Special 8-man Police 
'Task Force' which had operated in the area last year has been 
disbanded and that, at present, there are only four officers 
patrolling this area during the evening and night hours. 

A representative of the No. 5 Orange Hotel stated the hotel 
has three doormen, a floor-walker and a porter who patrol the 
beer parlour and that, because of this, previous problems of 
patrons going out the back door to smoke dope and then return 
to the beer parlour via the back door, is under control. To 
further control this situation, a man has been posted at the 
back door to ensure no one re-enters the beer parlour by this 
door . 

Following discussion with those present, it was 
RECOMMENDED 

A. THAT the owners and operators of the Pennsylvania, 
Stratford and West Hotels be requested to appear before 
the Standing Committee on Social Services to discuss 
the unfavourable Police reports with respect to their 
beer parlour operations; and that representatives of 
the Liquor Administration Branch of the Department of 
the Attorney-General be invited to be present; 

B. THAT the oral reports of the representatives of the 
Sunrise and No. 5 Orange Hotels be received and that 
the operators of those beer parlours be urged to im- 
prove their operations; 

C. THAT Council request the Police Board to re-instate 
policing of the East Hastings area to the same level 
as was in effect in the summer of 19 73. 


INFORMATION 

2. DERA - Proposal for Use of Carnegie 
Library (Old Museum Building) 

The Committee had for consideration a letter dated October 12, 
1974 from Mr. D. Birch, Community Agent, D.E.R.A., requesting the 
Committee to recommend that Council develop the Carnegie Library, 
corner of Main and Hastings Streets, as a Multi-use Neighbourhood 
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Clause No. 2 continued 

Services Facility, providing education, such as basic nutrition, 
hot-plate cookery, etc. and a branch library; comprehensive rec- 
reational centre comprising a gymnasium complex and craft centre; 
Health facility to include home care and other needed medical 
services; Human Resources services, e.g. counselling, housing 
registry, legal assistance, etc. 

A representative of the Property & Insurance Office advised 
that, in accordance with a Council resolution of April 23, 1974, 
tenders for proposed uses of this building were called by the City 
and opened August 26, 1974. Only one proposal was received and 
the Supervisor of Property & Insurance is currently preparing a 
report to Council on this proposal. 

It was noted that the use proposed by D.E.R.A. for this 
building was formulated from replies solicited by D.E.R.A. from 
a number of local agencies and associations. 

Following discussion, it was 

RESOLVED 

THAT the Standing Committee on Social Services endorses the 
concept of the Carnegie Library (Old Museum Building) being 
used as a Multi-use Facility for residents of the Downtown 
Eastside; 

FURTHER THAT the Medical Health Officer, representatives of 
the Human Resources Department, the Community Education 
Branch of the School Board, the Library Board and the Board 
of Parks & Recreation be requested to appear with representa- 
tives of D.E.R.A. at an early meeting of the Standing Committee 
on Social Services to provide an opportunity for detailed 
discussion of the D.E.R.A. proposal. 


PART REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON WATERFRONT AND ENVIRONMENT 


October 24th, 1974 


A meeting of the Standing Committee of Council on Waterfront 
and Environment was held in the #2 Committee Room, third floor. 
City Hall on Thursday, October 24th, 1974 at approximately 
3:30 P.M. 


PRESENT: 


Alderman Pendakur (Chairman) 
Alderman Gibson 
Commissioner DuMoulin 


ABSENT; 


Alderman Linnell (on Leave of Absence) 
Alderman Massey (on Civic Business) 


CLERK : 


M. Cross 


RECOMMENDATION 

1 . Sign By-law 

On August 13th, 1974 Council allocated $5,000 to cover the 
costs of printing 1,000 copies of an explanatory brochure 
to accompany the Sign By-law. Mr. D.M. Hickley, Assistant 
Director, Civic Development, advised the Committee that the 
cost of printing an additional 500 copies would be $1,000. 
It was felt that the additional copies would be required 
and the Committee therefore 

RECOMMENDED : 

THAT an additional $1,000 be allocated to the 
Director of Planning to cover the cost of 
printing a further 500 copies of the explanatory 
brochure to the Sign By-law, such funds to be 
made available from Account Code 7308/93, Printing 
Sundry Reports-Planning Department. 


2 . Air Pollution 

The Chairman advised that notices have appeared in newspapers 
advising people that outdoor burning would be allowed for 
two weekends in various municipalities. At the present 
time, the level of pollution on the Lower Mainland was beyond 
a tolerable level. Although air pollution measures and 
control are Greater Vancouver Regional District functions, 
control of outdoor burning is a municipal function. 

RECOMMENDED : 

THAT the Greater Vancouver Regional District be 
requested to assiime as its responsibility the 
control of outdoor burning in the various mun- 
icipalities 

FURTHER THAT in the interim, the City Engineer 
be requested to co-ordinate the times that 
outdoor burning is allo'wed, based on the level 
of air' pollution iri the City. 

The meeting adjourned at approximately 4:30 p.m. , ^ 
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CITY OF VANCOUVER 


SPECIAL COUNCIL - OCTOBER 31, 19 74 

A Special Meeting of the Council of the City of Vancouver was 
held on Thursday, October 31, 19 74 in the No. 1 Committee Room at 
2:00 p.m. 

PRESENT: Mayor Phillips 

Aldermen Bowers, Harcourt, Hardwick, Linnell, 
Marzari, Massey, Pendakur and Volrich 

ABSENT: Aldermen Gibson and Rankin 

CLERK TO THE COUNCIL: M. Kinsella 


Local Improvements on the Initiative 
and by Petition 

MOVED by Aid. Linnell, 
SECONDED by Aid. Hardwick, 

THAT this Council resolve itself into a Court of Revision for 
the purpose of hearing complaints against the proposed assessments 
or the accuracy of frontage measurements, or any other complaint 
which persons interested may desire to make and which is by law 
cognizable by the Court, Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY. 

COURT OF REVISION 

P.C. Concrete Sidewalk, P.C. Concrete Sidewalk (School 
Collector Walks) on the initiative. Improvements made 
on Granville Mall Schedule #428 

and 

Pavements and Curbs, Lane Pavement, P.C. Concrete 
Sidewalk, P.C. Concrete Sidewalk (School Collector) 
by Petition Schedule #429 

The Court received from the Assessment Commissioner, Schedule 
#428 listing a number of Local Improvement projects at various 
locations on the initiative. The Court also - received from the 
Assessment Commissioner, Schedule #429 listing a number of Local 
Improvement projects by petition, which had been requested by the 
majority of the assessed owners by means of sufficiently signed 
petition . 

In respect of Schedule #429, the Assessment Commissioner re- 
quested the Court to adjust the measurements of the following 
project : 

"ITEM 113 

p. C. Concrete Sidewalk on the East side of Slocan Street from Charles Street to the lane 
north of Charles Street. 

Flankage assessed (Residential) - From 27.50' to 13.75' 

Flankage exempt (Residential) - From 82.50' to 96.25' 

C«IGINAL ESTIMATED COSTS ADJ. ESTIMATED COSTS 


City $ 838. City $ 941. 

Property CVners 206. Property Owners 103. 
TOTAL 1,044. TOTAL 1,044. 


This project has been designated a School Collector Walk. Under the Local 
Improvement Procedure By-law, Part I Section 5 Subsection lA, the city 
shall contribute eighty-seven and one-half per centum (87*$%) of the cost 
of the project as would otherwise be specially assessed against flankage 
property benefited by the construction of sidewalks on school collector 
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streets in a residential area. In this instance the only property af- 
fected by this project. Lot 16, Block 1, District Lot Section 23 S.W. Qtr. , 
was not assessed as a School Collector Walk. (City Share 75%, Property 
Owners Share 25%). We request the Court of Revision to adjust the mea- 
surements as noted above. 

Council as a Court of Revision has the authority to make the above noted 
adjustment to Item 113 under Section 511 of the Vancouver Charter." 

MOVED by Aid. Linnell, 
SECONDED by Aid. Hardwick, 

THAT the measurements of Item 113, Schedule #429 be amended as 
requested by the Assessment Commissioner. 

- CARRIED UNANIMOUSLY. 

The Court heard the following representation with respect to 
variation of assessment because of the abnormal shape of the parcel 
in question. 


Sch. Pro j . 
No. No. 


Mrs. Mattick 429 54 


Comments 

requested reduction of her assess- 
ment for this local improvement on 
the basis of this property being a 
corner lot, abnormally shaped and 
therefore requiring higher payment 
than adjacent lots on Edgar and 
Haggart Streets. 

The City Engineer explained that 
this parcel had in fact been given 
special consideration when the as- 
sessment for the Local Improvement 
was being levied. 


MOVED by Aid. Bowers 
SECONDED by Aid. Linnell, 

THAT the assessment for Parcel 11, Project #54, Schedule #429 
remain unchanged. 

- CARRIED. 

(Alderman Pendakur opposed) 

MOVED by Aid. Linnell, 
SECONDED by Aid. Hardwick, 

THAT Schedules #428 and #429 as submitted by the Assessment 
Commissioner and amended by this Court, be approved. 

- CARRIED UNANIMOUSLY. 

MOVED by Aid. Linnell, 
SECONDED by Aid. Hardwick, 

THAT the Court of Revision rise and report. 

- CARRIED UNANIMOUSLY. 


COUNCIL 

MOVED by Aid. Linnell, 
SECONDED by Aid. Hardwick, 

THAT the report of the Court of Revision be received. 

- CARRIED UNANIMOUSLY. 

Local Improvement Subsequent Procedure - 
Schedules #428 and #429 


The Council received the following representations speaking 
to the projects listed: 

cont ' d .... 


'JUL 9 1970 

Board of Administration, July 3, 1970 (530Cjy\I, - ?) 


Item 1 Cont'd. 


(2) That trees on private property posing a hazard be dealt 
with under the existing sections of the City Charter. 

(3) That the Board of Parks and Public Recreation submit a 
plan to the Vancouver City Council for the removal and 
replacement of laburnum trees in boulevards and in parks 
in Vancouver. " 

Your Board 

RECOMMENDS that the recommendations of the Medical Health Officer 
be adopted. 

INFORMATION ; 

2. Transient Youth Hostels - 

Alexandra Neighbourhood House & Y.M.C.A. 

The Acting Social Service Administrator reports as follows: 

"Council on April 28, 1970, instructed the Social Service 
Department to enter into negotiations with the Neighbourhood 
Services Association about the operation of a hostel for young 
people in its building at 1726 West 7th Avenue. 

It was estimated initially that the cost of renovations to meet 
by-law standards, would be approximately $10,000. With an 
occupancy of 48 persons, the per diem rate to recover the cost 
of renovations would be $1.80 amortized over four months and 
.900 if amortized over eight months. With the reduced estimate 
of $5,740 the per diem rate for renovations would be $1.00 over 
four months and .500 over eight months, assuming full occupancy. 

On June 15, 1970, the Provincial Department of Rehabilitation 
and Social Improvement approved a per diem rate of $5.80 of 
which approximately $4.00 would be for staff, food and supplies. 
The balance of $1.80 would then be available to amortize the 
renovations. This amoiant should make it possible for the 
$5,740 advanced by Neighbourhood Services to be recovered in 
less than three months, so that it should not be necessary for 
the Neighbourhood Services to request a grant from City Council 
to recover the amoiant advanced as suggested in letter sent to 
City Council on June 5, 1970, by Mr. Charles Flavelle, Chairman, 
Board of Management, Alexandra Neighbourhood House. 

This hostel has been in operation since June 25th, 1970, with 
a capacity of 20 yoimg women. The Y.M.C.A. Hostel in Dawson 
School gym commenced operation on Thursday, June 18th, for 
50 young men and has been filled to capacity. Food service 
for these young men is provided by a local cafe on a per diem 
basis . " 

Your Board submits the foregoing report for information of Council. 


* * Mr Mr ^ 
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Local Improvement Subsequent Procedure - 
Schedules #428 and #429 (continued) 

Sch. Pro j . 
No. No. Comments 


Mrs. D. Eaton 428 15 


Const. Ell, Van. 428 15 
Police School 
Safety Patrol 

Mr. McGavin, 428 15 

Children ' s 
Hospital 


requested Council to proceed with 
this project for a P.C. Concrete 
Sidewalk on a School Collector St. 
on special grounds as it was de- 
feated, not having received the 
sufficiently signed petition. She 
submitted a brief which stated that 
the original school collector walk 
in this area (Ontario Street) is 
not servicing the large build up 
of area west of Ontario Street; a 
safe connection to marked cross- 
walk at west side of Manitoba and 
West 59th is required; large num- 
bers of children use this portion 
of Manitoba for school collector 
walk and slanted boulevards, over- 
grown bush, and planted gardens 
prevent usage of the adjacent area 
of roadway by the children for safe 
passage . 


advised the Hospital was opposed 
to the project because their pro- 
perty adjoining Manitoba Street is 
vacant, however, he was not aware 
that Manitoba was used as a school 
collector street and he indicated 
that this might cause the Hospital 
to reconsider its position. 


supported the request that this 
project be proceeded with. 


A number of other persons present at the meeting spoke in support 
of Mrs. Eaton's request. 


Mrs. Campbell 429 66 


Mr. Lewis 429 14 


in favour of the project but re- 
quested that speed bumps be in- 
stalled to protect the children 
in the area. 

not in favour of proposed 27' wide 
pavement, requested that the pave- 
ment be increased to 32'. He also 
raised the point that there are 
two 4-way stops on Nanaimo adja- 
cent to Mannering which results in 
a number of drivers using Mannering 
as a through street with a consequent 
traffic hazard to children. 


Council noted a report from the City Manager dated October 17, 
19 74 concerning subsequent procedure recommending that the initiative 
projects in Schedule #428, except the defeated items 15, 17, 20 and 
21, be undertaken and the petition projects in Schedule #429 be 
undertaken. 
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Local Improvement Subsequent Procedure - 
Schedules #428 and #429 (continued) 


MOVED by Aid. Linnell, 
SECONDED by Aid. Hardwick, 

THAT the City Engineer be instructed to contact the residents 
on Mannering Avenue, both sides from- Nanaimo to Gladstone, to 
determine their wishes with respect to pavement width and that 
the project not proceed in the meantime . 

- CARRIED UNANIMOUSLY. 

MOVED by Aid. Pendakur, 
SECONDED by Aid. Massey, 

THAT the City Engineer be instructed to install speed bumps 
in the lane east of Quesnel Drive from Quesnel Drive to Puget 
Drive if legally possible. 

- CARRIED UNANIMOUSLY. 

MOVED by Aid. Bowers, 
SECONDED by Aid. Marzari, 

THAT the recommendations of the City Manager contained in his 
report dated October 17, 1974 respecting- the undertaking of the 
initiative projects in Schedule #428, except the defeated items 
15, 17, 20 and 21, and the undertaking of the petition projects 
in Schedule #429, except item 14 not to be proceeded with at this 
time, be approved. 

CARRIED UNANIMOUSLY. 


Council also considered the following report from the City 
Manager dated October 17, 19 74 with respect to Local Improvement 
on Special Grounds : 

"The City Engineer reports as follows: 
" GENERAL 

The following Local Improvement project was approved by Council on 
August 13, 1974 for further processing. The project which will come before 
a Court of Revision on October 31, 1974, has been defeated. 

Schedule 428, Item 15, Manitoba Street, West Side, from P.C. Concrete Sidewalk 

59th Avenue to S.W. Marine Drive on a School Collector 

Street 

LDIITATIONS 

When Council advances a project on Special Grounds under the provisions 
of the Vancouver Charter, a property owner's share is limited to an amount not 
exceeding 25% of his assessed land value. This sidewalk project is not 
affected by this limitation and the normal cost distributions will apply, as 
follows : 

Property Owners' Share $ 4,071 
City's Share 11,826 

Total Cost $15,897 

CAPIT A L FUNDS 

The City's share of the project is available in the 1974 Streets Capital 
Budget . 

M ANITOBA STREET, WEST SIDE FROM 59TH AVENUE TO MARINE DR . 

Manitoba St. is a school collector street for children attending Sexsmith 
Elementary School, which is situated on the north side of 59th Avenue between 
Ontario and Columbia Streets. 

Children are presently using the >Ianitoba Street roadway because no 
pedestrian facilities exist on either boulevard - the east boulevard has some 
garden encroachments and parts of the west boulevard are in a rough undeveloped 
condition. 
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Local Improvement Subsequent Procedure - 
Schedules #428 and #429 (continued) 

The Engineering Department has received strong representation on this 
matter from parents local to the school and the Traffic Division (School Patrol 
Squad) of the Vancouver Police Department has recommended construction of the 
above mentioned walk. 

RECOMMENDATIONS 

I RECOMMEND that: 

The following project for a P.C. Concrete Sidewalk on a School Collector 
Street be proceeded with on Special Grounds, and that Council pass the 
formal resolution to this effect which is being prepared, and which will 
require the votes of two-thirds of all the members of Council. 

Manitoba Street, West Side, from (Schedule 428, Item 15)" 

59th Avenue to S.W. Marine Drive 

The City Manager RECOMMENDS the above report of the City Engineer be 
approved. " 

MOVED by Aid. Linnell, 
SECONDED by Aid. Pendakur, 

THAT the recommendation of the City Manager contained in this 
report be approved. 

- CARRIED UNANIMOUSLY. 

MOVED by Aid. Linnell, 
SECONDED by Aid. Pendakur, 

WHEREAS a proposed project for the construction of 
a Portland cement concrete sidewalk, five feet in width, on 
the West side of Manitoba Street from 59th Avenue to S.W. 
Marine Drive, was recommended by the Board of Administration 
on 9 August, 1974, and approved by Council on 13 August, 1974; 


AND WHEREAS the said project was advanced as a 
local improvement on the initiative principle to a Court of 
Revision on 31 October, 1974, and was defeated; 


AND WHEREAS it is hereby declared that it is neces- 
sary in the public interest that the said sidewalk be con- 
structed on the West side of the said portion of Manitoba 
Street, which was designated by Council as a school collector 
street on 13 August, 1974; 


AND WHEREAS the Council deems that the said sidewalk 
will specially benefit the real property fronting or abutting 
on the said portion of Manitoba Street; 


AND WHEREAS the Council may by authority contained 
in section 506 of the Vancouver Charter by resolution passed 
by two-thirds of all its members, undertake and carry out the 
construction of the said sidewalk and assess the cost thereof 
against the real property so deemed to be specially benefited 
as a local improvement; 


NOW THEREFORE BE IT RESOLVED that a Portland cement 
concrete sidewalk, five feet in width, together with all other 
necessary and incidental work in connection therewith, be 
constructed on the West side of Manitoba Street from 59th 
Avenue to S.W. Marine Drive; 
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Local Improvement Subsequent Procedure - 
S Che dules #428 and #429 (continued) 


AND BE IT FURTHER RESOLVED that the cost of the 
construction of the said sidewalk and all other necessary and 
incidental work in connection therewith be assessed against 
the real property fronting and abutting thereon as a local 
improvement upon the basis provided in By-law No. 3614, being 
the Local Improvement Procedure By-law, subject, however, to 
the limitations prescribed in the Vancouver Charter aforesaid; 


AND BE IT FURTHER RESOLVED that the proportion of 
the cost of the construction of the said sidewalk and all other 
necessary and incidental work in connection therewith to be 
borne by the City pursuant to the Local Improvement Procedure 
By-law and the Vancouver Charter aforesaid, be assumed by the 
City and be paid out of the capital funds raised by the issue 
of debentures upon the general credit of the City at large. 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 


The meeting adjourned at approximately 3:00 p.m. 


The foregoing are Minutes of the Special Council Meeting 
(Court of Revision) of October 31, 1974, adopted on 
November 12, 1974. 


CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 

A regular meeting of the Council of the City of Vancouver 
was held on Tuesday, November 5, 1974, in the Council Chamber, 
commencing at 2:00 p.m. 

PRESENT : Mayor Phillips 

Aldermen Bowers, Gibson, Harcourt, Hardwick, 
Linnell, Marzari, Massey, Pendakur, 
Rankin and Volrich 

CLERK TO THE COUNCIL : D. H. Little 

PRAYER 

The proceedings in the Council Chamber were opened with 
prayer offered by the Rev. Kenneth Wotherspoon of Canadian 
Memorial United Church, the Civic Chaplain. 

ACKNOWLEDGEMENT 

The Mayor recognized the presence in the Council Chamber of 
students from the Employment Orientation Class, Vancouver Community 
College, under the direction of Mrs. Betsy MacDonald. 

'IN CAMERA' MEETING 

Council was advised that there are matters to be considered 
'In Camera' later this day. 

ADOPTION OF MINUTES 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT the Minutes of the Regular Council meeting of October 29, 
1974, with the exception of the 'In Camera' portion, be adopted. 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Linnell, 
SECONDED by Aid. Pendakur, 

THAT the Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 

REPORT REFERENCE 

Pacific Centre - 
Granville Mall Lighting 

The City Engineer gave a report reference on the matter of 
Granville Street Transit Mall lighting affecting Pacific Centre. 
Council noted Clause 5 of the Manager's Report (Works and Utility 
Matters), dated November 1, 1974, on this matter. 

MOVED by Aid. Pendakur, 

THAT Pacific Centre Limited be required to pay for the second 
set of lights as originally agreed as part of the development of 
Block 52. 


- CARRIED UNANIMOUSLY 
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UNFINISHED BUSINESS 

Rental Accommodation Grievance Board 
and New Landlord and Tenant Act 


Council at its meeting on October 8, 1974, passed the following 
motion : 

"THAT the Rental Accommodation Grievance Board continue 
until February, 1975, at which time further consideration 
will be given to the matter including the foregoing motions 
of Alderman Rankin dated September 24, 1974; 

FURTHER THAT at the end of October, 1974, the Rental 
Accommodation Grievance Board be invited to submit a 
report in respect of this whole matter." 

The motions of Alderman Rankin are as follows: 

"THAT Vancouver City Council urge the Provincial Government 
to retain the Interim Rental Stabilization Act until such 
time as existing rent levels have been thoroughly 
investigated and justified, and that no rent increases 
be permitted until this study has been completed. " 

"THAT Council request the Provincial Government to amend 
Section 29(b) of the new Landlord and Tenant Act to 
permit the Council of a Municipality to pass a by-law 
establishing the Municipal Rent Review Bureau with all 
the powers which shall be vested in the Rentalsman under 
this Act." 

Council noted a report submitted by the Vancouver Rental 
Accommodation Grievance Board dated October 29, 1974, in which 
the Board recommended that Council rescind By-law No. 4448 and 
dissolve the Grievance Board. The Board also recommended that 
Council not adopt the powers under Section 2 9 of the Landlord 
and Tenant Act to set up a Rent Review Board and made certain 
recommendations concerning the advisability of continuing an 
advisory consultative service by means of competent staff under 
the direction of the City Clerk. This service to be reviewed 
in six months' time. 

The Mayor commended Mr. Banfield, Mr. Rose and Mrs. Galloway, 
who were present in the Chambers, for the service carried out by 
the Board since its inception. 

Mr. Banfield, on behalf of the Board, answered questions raised 
by members of Council on the subject. 

Council agreed with Alderman Rankin's suggestion that his 
original motion of September 24th, dealing with the Interim Rental 
Stabilization Act be withdrawn. 

After amending Alderman Rankin's other motion of September 24th, 
re amendment to Section 2 9 (b) , it was 

MOVED by Aid. Rankin, 

THAT Council request the Provincial Government to amend 
Section 29(b) of the new Landlord and Tenant Act to permit the 
Council of a Municipality to pass a By-law establishing a Municipal 
Rental Accommodation Bureau with all the powers which shall be 
vested in the Rentalsman under this Act. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Pendakur, 

THAT the Provincial Government be requested to provide funding 
for a Municipal Rental Accommodation Bureau. 

- LOST 

(Aldermen Bowers, Gibson, Harcourt, Hardwick, Linnell, 
Marzari, Massey, Rankin, Volrich and Mayor opposed) 
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Rental Accommodation Grievance Board and 
New Landlord and Tenant Act (continued) 


MOVED by Aid. Hardwick, 

THAT the report of the Vancouver Rental Accommodation Grievance 
Board dated October 29, 1974, be received and referred to the 1975 
Council in February. 

- CARRIED UNANIMOUSLY 


COMMUNICATIONS OR PETITIONS 


1. Use of 'Vancouver' in 
Society's Name 


City Council on September 24, 1974, by resolution, took no 
action to approve the request of the Birth Centre to use the name 
'Vancouver' in the organization's title. Pursuant thereto, under 
date of October 28, 1974, a further letter was submitted from the 
organization asking to appear as a delegation and asking Council 
to reconsider its decision of September 24th. The Birth Centre 
attached a letter of support from Dr. H.E. McLean of the Vancouver 
Health Department. 

MOVED by Aid. Gibson, 

THAT Council authorize the use of the name 'Vancouver', but 
suggest the organization may wish to use the term 'Greater Vancouver 
Birth Centre", however, the organization be advised the use of either 
is permitted. 

- CARRIED UNANIMOUSLY 


2 . P.N.E. Parking 


City Council on October 22, 1974, agreed to hear a delegation 
from Mrs. Phyllis Alfeld on the matter of parking in the P.N.E. area. 
Subsequently, a letter has been received dated October 31, 1974, from 
Mrs. Alfeld requesting that another seven (7) delegates address the 
Council on the matter. 


MOVED by Aid. Marzari, 

THAT permission be granted to hear the delegations listed in 
the letter at the first appropriate meeting of Council. 


- CARRIED UNANIMOUSLY 


3. Request for Traffic Control during 
Filming of 'Kosygin is Coming' 

The Council noted the following letter dated November 4, 1974, 
submitted by Bulldog Productions Limited: 


"KOSYGIN IS COMING, a major feature film starring George 
Segal, starts production in Vancouver on November 12, 1974. 

The most important sequence of filming - involving a 
helicopter flight - is scheduled to take place on two 
consecutive Sundays, December 8 and 15, 1974. 

Our application to the Ministry of Transport for permission 
to film this sequence requires an assurance that civic 
authorities will halt traffic on certain streets for very 
brief periods while the helicopter is airborne. 

This letter is to request such an assurance from Council 
stating that traffic will be halted and/or diverted as 
required to ensure that the helicopter sequence does not 
jeopardize public safety. 

Our production schedule has been finalized and our technical 
staff is prepared to meet with the appropriate police and 
traffic engineering officals to establish the procedures to 
be followed. 


cont ' d. 
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COMMUNICATIONS OR PETITIONS (cont'd) 

Request for Traffic Control 
during Filming of 'Kosygin is 
Coming' (continued) 

KOSYGIN IS COMING is a joint U.S. -British venture being 
produced by Elliott Kastner for the Sir Lew Grade Organization 
(ITV) in London and marks an important breakthrough for the 
film industry in Vancouver. It is the first time a major 
budget film of this scope will present the city as an actual 
contemporary locale. The potential international audience 
for theatre and subsequent television showings exceeds one 
hundred million people. 

We respectfully ask your assistance in its production." 


MOVED by Aid. Linnell, 

THAT approval be given to Bulldog Productions Limited to halt 
or divert traffic on certain streets on December 8th and 15th, 1974, 
subject to arrangements being made satisfactorily to the City Engineer 
and Chief Constable; 

FURTHER THAT Bulldog Productions Limited pay any costs involved 
on the normal policy basis. 

- CARRIED UNANIMOUSLY 
MANAGE R ' S , DEPARTMENT AND OTHER REPORTS 


A. MANAGER'S GENERAL REPORT 
NOVEMBER 1, 1974 


Works & Utility Matters 
(November 1, 1974) 


The Council considered this report which contains five 
clauses identified as follows: 


CI. 1: Sewer Separation Work in Manitoba and Cambie Yards 
Cl. 2: Sewer Reconstruction on 8th Avenue between Balsam 
and Vine 

Cl. 3: Tender No. 39-74-2 - Item 3 - Police Automobiles 
Cl. 4: Tender No. 36-74-5 - Compressor and Filtration 

System for Respiratory Air 
Cl. 5: Pacific Centre - Granville Street Transit Mall 

Lighting 


The Council took action as follows: 


Clauses 1, 2, 3 and 4 

MOVED by Aid. Pendakur, 

THAT the recommendations of the City Manager contained in 
Clauses 1, 2, 3 and 4 be approved. 

- CARRIED UNANIMOUSLY 


(For Council action on Clause 5, see page 1) 


Building & Planning Matters 
(November 1, 1974) 


The Council considered this report which contains two clauses 
identified as follows: 

Cl. 1: Strathcona Uncommitted Funds 
Cl. 2: Vacant Lots in Strathcona 

The Council took action as follows: 


cont ' d. 
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MANAGER'S, DEPARTMENT AND OTHER FIEPORTS (cont'd) 

Building & Planning Matters 
(November 1, 1974) (continued) 

Strathcona Uncommitted 
Funds (Clause 1) 


Council's attention was drawn to a telegram dated November 5th, 
1974, from the Vice-Chairman of the Strathcona Property Owners' and 
Tenants' Association informing Council that this report of the 
Director of Planning submitted through the City Manager had not been 
presented to the Strathcona Rehabilitation Committee or approved by 
SPOTA. The report indicated otherwise. 

The organization demanded postponement of the matter. 

MOVED by Aid. Harcourt, 

THAT this Clause be deferred until November 26, 1974, until the 
matter is considered at a meeting of the Strathcona Property Owners' 
and Tenants' Association, following which, the organization report 
to Council and if they so desire, appear as a delegation. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Marzari, 

THAT any future reports concerning the Strathcona Rehabilitation 
scheme have the signatures of the partners involved appended thereto 
when Council considers the matter. 

- LOST 

(Aldermen Bowers, Hardwick, Linnell, Pendakur, Rankin, 
Volrich and the Mayor opposed. 

Vacant Lots in Strathcona 
(Clause 2) 


MOVED by Aid. Hardwick, 

THAT the recommendation of the City Manager contained in this 
Clause be approved. 

(amended) 

MOVED by Aid. Harcourt in amendment, 

THAT the foregoing motion of Alderman Hardwick be amended 
whereby the extension period referred to in this Clause be changed 
to read 'for six months'. 

- CARRIED UNANIMOUSLY 

The motion of Alderman Hardwick, as amended, was put and 
CARRIED UNANIMOUSLY. 


Finance Matters 
(November 1, 1974) 

The Council considered this report which contains four 
clauses identified as follows: 

CI. 1: Request for Rebate of Water Rates for Senior 
Citizens 

Cl. 2": Indemnification of Police Officers' Legal Expenses 
CI. 3: Parks Operations and Maintenance Division - 

Staffing Requirement 
Cl. 4: Replacement of City Pound - 333 East 2nd Avenue 

The Council took action as follows: 

Request for Rebate of Water Rates 
for Senior Citizens (Clause 1) 

MOVED by Aid. Bowers, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 


cont ' d . 
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Finance Matters 

(November 1, 19 74) (continued) 

Indemnification of Police Officers' 
Legal Expenses (Clause 2) 


During consideration of Clause 2, the Director of Legal 
Services advised that the 25% blame assessed against Constable 
Honeybourn should read '20%' blame. 

MOVED by Aid. Bowers, 

THAT the account of Mr. G.L. Murray, Q.C. in the amount of 
$7,707.85 for professional services rendered in defending Constables 
Honeybourn, Campbell, Kajander and Battcock, be approved; 

FURTHER THAT the account of Mr. G.L. Murray, Q.C. in the amount 
of $1,003.90 for professional services rendered in connection with a 
charge of assault laid against Constable Horyza, be approved. 

- CARRIED 

(Alderman Rankin opposed) 

Clauses 3 and 4 

MOVED by Aid. Gibson, 

THAT the recommendations of the City Manager contained in 
Clauses 3 and 4 be approved. 

- CARRIED UNANIMOUSLY 

Property Matters 
(November 1, 19 74) 

The Council considered this report which contains two clauses 
identified as follows: 

CI. 1: Acquisition for Family Housing Project, Lot 42, 

Blocks 3 & 4, D.L. 339, N.E.% - Known as 6234 

Frontenac Street 
CI. 2: Acquisition of Property for Street Widening - 

Portion of Lot 9, N.W.% of Block 17, D.L. 50; 

E/S Kerr Street between 43rd and 45th Avenues 

The Council took action as follows: 

Clauses 1 and 2 

MOVED by Aid. Harcourt, 

THAT the recommendations of the City Manager contained in 
Clauses 1 and 2 be approved. 

- CARRIED UNANIMOUSLY 

B. DEPARTMENT GENERAL REPORT 
NOVEMBER 1, 1974 


Works & Utility Matters 
(November 1, 19 74) 


The Council considered this report which contains two clauses 
identified as follows: 

Cl. 1: Oxygen Deficiency Test Equipment 

CI. 2: Mount Pleasant and Grandview Terrace Day Care 

The Council took action as follows: 

Clauses 1 and 2 

MOVED by Aid. Harcourt, 

THAT the recommendation of the City Engineer contained in Clause 
1 be approved and Clause 2 be received for information. 


- CARRIED UNANIMOUSLY 
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Board of Administration, July 3, 1970 


HARBOURS AND PARKS MATTERS 


INFORMATION ; 

1 , Damage to Trees on Street Boulevards 
(1400 Block Nelson Street) 

At a meeting of the Park Board on April 27, 1970, it was regularly 
moved and seconded: 

"That prior to removal of trees from City boulevards by 
developers or individuals, permission should be obtained 
from the City Engineer in consultation with the Park Board 
and if said permission is granted, that compensation should 
be made to the City for removal and replacement of said 
trees," 

The Deputy City Engineer reports as follows : 

"The removal of trees from City Streets is prohibited by the 
Street and Traffic By-law, Section 78, as follows: 


No person, other than a duly authorized officer or 
employee of the City or Park Board acting in pursuance 
of his duties, shall dig up or in any manner injure or 
destroy any tree, flower, foliage, flowering plant, 
foliage plant, or shrubbery in any street," 


Thus the removal of trees by developers or individuals is specifi- 
cally prohibited. 

There are occasions where a tree has to be removed by a developer in 
order to gain access to his property. Where such removal is justified, 
permission is granted by the Engineering Department at the time the 
access is approved, and the Superintendent of Parks is so notified. 
However, where space is available on the boulevard, the developer is 
required to bear the cost of planting a tree of a variety approved by 
the City Engineer and the Superintendent of Parks to replace the tree 
to be removed. In a few cases, where the existing pavement width is 
substandard and a local widening will be a benefit to both the thru 
and local traffic, a widening of the pavement has been approved. 
This is subject to the developer bearing the cost of removing the 
existing trees and planting new ones, if boulevard space is available, 
in addition to the cost of constructing the widened pavement. 

It is considered that this procedure provides adequate protection 
against the abuse of boulevard trees by developers of abutting 
property. 

The Engineering Department has never experienced any reluctance on the 
part of developers or individuals to replace damaged or destroyed trees 
to the satisfaction of the City Engineer, 

This matter is submitted to Council for information. 


* * * * * 
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MANAGER'S, DEPARTMENT AND OTHER REPORTS (cont'd) 

Building & Planning Matters 
(November 1, 1974) 


Amendments to the Subdivision Control 
By-law #3334 and Zoning & Development 
By-law #3575 (Clause 1) 

MOVED by Aid. Harcourt, 

THAT the recommendation of the Director of Planning contained 
in this Clause be approved. 

- CARRIED UNANIMOUSLY 

C. False Creek Official Development 
Plan and Area Development Plans 

The City Manager under date of November 1, 1974, submitted 
the following report: 

"The Director of Planning reports as follows: 

'On June 27, 1974, City Council, at a public hearing, considered the 
following: 

1. Rezoning of that portion of False Creek west of Connaught Bridge 

to F. C. C. D. D. (False Creek Comprehensive Development District). 

2. Adoption of the proposed Official Development Plan By-law for 
False Creek. 

3. Adoption of a proposed Area Development Plan Bylaw, for Phase 1 
of Area 6 (City lands). 

4. Adoption of a proposed Area Development Plan Bylaw for Area 2 
(Marathon Realty and C. P. R. lands). 

The above proposals were referred back, at the Public Hearing, to the 
Law and Planning Departments for final drafting. 

On July 9, the Rezoning Bylaw (item 1 above) was finally adopted by 
City Council (Bylaw # 4783). 

The final draft of the Official Development Plan has, however, been 
delayed. The principal reason for this delay has been difficulty in 
resolving the proper wording for those sub-sections concerned with the 
acoustic environment. Extensive discussions have been held by members 
of City staff and those persons knowledgeable in the subject including 
Vancouver's two principal acoustical consultant firms. It has not been 
possible to resolve all differences of opinion. However, to accommodate 
these differences, the Bylaw requirements related to acoustics have 
been modified to permit a greater degree of interpretation and dis- 
I cretionary judgment. * 

The change made to the proposed Official Development Plan Bylaw is purely 
of a technical nature. Therefore, there should be no need to refer this 
revised document back' to a further public hearing. 

Consideration of acoustic criteria is of a specialized technical nature. 
There is nobody on City staff with adequate knowledge in this specialized 
field. Therefore, it may be necessary to obtain consultant advice when 
development permit applications are under consideration. Funding is not 
available for this purpose within the Planning Department budget. 

It is therefore recommended that an amount of $600 be transferred from 
unallocated supplementary capital to the False Creek Development Capital 
Account to be used at the discretion of the Director of Planning for the 
retaining of acoustic consultants as required, when the development permit 
applications in the F. C. C. D. D. zone .are under consideration.' 

The City Manager RECOMMENDS that the above report of the Director 
of Planning be approved." 


MOVED by Aid. Hardwick, 

THAT the recommendation of the City Manager contained in the 
foregoing report, be approved. 

- CARRIED UNANIMOUSLY 
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MANAGER'S, DEPARTMENT AND OTHER REPORTS (cont'd) 


D. Water Street Beautif ication Program 

The City Manager under date of October 25, 1974, submitted 
the following report: 

"The Assessment Commissioner and City Engineer report as follows: 

'The Council on 22 October 1974 sat on a Local Improvement Court of 
Revision and then as Council to consider the Water Street Beautif Icatlon 
Program. It had before It the City Manager's recommendations (subject to 
establishment of the source of funds); 

'1. That the project for Underground Wiring by Petition 
(Item 1 of Schedule 427A) be undertaken. 

2. That the Surface Works Local Improvement, as set out 
in By-law 4787, be undertaken on Special Grounds: 
(This will require the votes of two-thirds of all the 

.Members of Council on the formal resolution which has 
been prepared.) The estimated City's cost Is $206,000. 

r 

3. That the 'Other work' comprising plantings, street 
furniture, etc., be approved at the estimated cost of 
$171,000.' 

The Court of Revision heard representations as to the assessments 
of certain shallow lots for the Underground Wiring Project. 

. Council resolved: 

'THAT the Manager's report re Local Improvement - Subsequent 
Procedure dated October 10, 1974, be deferred until the source 
of funds with respect to work is established; 

FURTHER THAT the assessed formula for the frontage of certain 
shallow lots for the underground wiring be the same as that 
approved by Council with respect> to the surface beautif icatlon 
work on Water Street, and the Assessment Commissioner report 
back to Council on the measurements to be assessed.' 

AUTHORITY 

The Council, under section 67 of the Local Improvement Procedure 
By-law may reduce the assessment against any property which it deems to be 
inequitably or unjustly affected. This requires the votes of two-thirds of 
all the Members of Council. 

MEASUREMENTS 

The properties involved are on the south side of Water Street where 
it meets Cordova Street. The parcels and their measurements are: 


LOTS 

In Block 10, D.L. 541 

FRONTAGE ON WATER STREET 

Actual 

Presently Assessed 

By Approved Formula 

1 & A 

98.10 

64.05 * 

51.21 

E.20' of 3 

20 

20 

15.42 

4 & 5 

50 

50 

45.41 


(* reflects a reduction made under the general 'equitable adjustments' 
provision of the By-law) . 


NOTE: The Property Owner's charge for Undergroundlng la made up of 

two parts - a 'Line Rate' on a frontage basis and a 'Connection 
Rate' on a per-connectlon basis. The reduction in frontage will 
apply only to the line rate part. 

RECOMMENDATIONS 

The recommendations should be dealt with when the source of 
fu^ids has been established. The Deputy Director of Planning advises 
that he expects that matter to be before Council on the same day as 
this report. 


cont ' d. 
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Water Street Beautif ication 
Program (continued) 

Council may implement the reduction of assessable frontage by 
incorporating this provision In its motion undertaking the Undergrounding 
Project. The reconanendations thus become: 

1. That the project for Underground Wiring by Petition (Item 1 
of Schedule 427A) be undertaken, the assessable frontage 

of Lot 1, A, E. 20' of 3, 4 & 5 of Block 10, D.L. 541 on the 
special assessment roll being reduced according to the formula 
in section 5 (3) of By-law 4787 because of their shallow depth. 

(Requires two-thirds of all Members) 

2. That the Surface Works Improvement, as set out By-law 4787, 
be undertaken on Special Grounds. 

(Requires two-thirds of all Members on the formal 
resolution which has been prepared) 

3. That the 'Other Work' comprising plantings, street furniture, 
etc., be approved at an estimated cost of $171,000.' 

The City Manager RECOMMENDS (subject to the source of funds being 
established) that the foregoing recommendations be approved." 


MOVED by Aid. Hardwick, 

THAT the recommendation of the City Manager contained in the 
foregoing report, be approved. 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 


Report from Alderman Volrich, 
Chairman, Standing Committee 
on Community Development, 
October 21,1974. 


Open Bible Chapel Complex 
(Clause 1) 

MOVED by Aid. Pendakur 

THAT the re-zoning application of the Open Bible Chapel 
Complex to locate on a site at 54th Avenue and Kerr Street, on 
the South side of the new Champlain Mall development, be referred 
to a Public Hearing. 

- CARRIED 

(Alderman Volrich opposed) 


MOVED by Aid. Volrich 

THAT the Director of Planning report to Council on any 
alternatives to high-rise developments in the area of 54th Avenue 
and Kerr Street. 

- CARRIED 

(Aldermen Bowers and Pendakur opposed) 
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MANAGER'S, DEPARTMENT AND OTHER REPORTS (Cont'd) 

II. Report of Standing Committee on 

Social Services, October 24,1974 . 

The Council considered this report which contains three 
clauses, identified as follows: 

Cl . 1. Civic Grant Reqxiest - Kinsman Rehabilitation 

Foundation of B.C. 
Cl . 2. West End Services Centre. 

Cl . 3. Community Information Centre - Vancouver Resources 
Board . 

The Council took action as follows: 
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clauses 1 & 2 . 

MOVED by Aid. Rankin, 

THAT Clauses 1 and 2 of this report be received for 
information . 

- CARRIED UNANIMOUSLY 


Community Information Centre - 
Vancouver Resources Board. 
(Clause 3) 

In considering this clause, the Mayor referred to a letter 
sent by the Director of Social Planning to the Minister of Human 
Resources, asking if the Minister's Department is willing to 
share the funding involved, which amounts to $13,809 for the 
operating costs of thirteen Information Centres. 

MOVED by Aid. Rankin 

THAT the recommendation of the Committee be approved but it 
be emphasized that there will be no commitments by the City of 
Vancouver to Information Centres after March 31, 1975. 

- CARRIED BY THE 
REQUIRED MAJORITY 

(Alderman Bowers opposed) 


III .Report of Standing Committee on 
Community Development, 
October 24, 1974. 

The Council considered this report which contains two 
clauses, identified as follows: 

Cl . 1. Street Vending. 

Cl. 2. Neighbourhood Pub Application - 
2786 East Hastings Street. 


The Council took action as follows: 
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Report of Standing Committee 
on Community Development, 
October 24, 1974 (Cont'd) 

Street Vending 
(Clause 1) 

In considering this clause the Council dealt with each 
recommendation separately as follows: 

A. MOVED by Aid. Volrich 

THAT Mr. R. Specht's appeal as presented by Mr. D. Sadler 
to be permitted to sell imported handicraft clothing, be allowed- 

- CARRIED 

(Aid. Har court, Linnell, Massey, Volrich and the Mayor 

opposed . ) 

B. MOVED by Aid. Volrich 

THAT Mr. Bernard McKenna's appeal to operate a stand 
larger than the guidelines would permit, be denied. 

- CARRIED UNANIMOUSLY 


C. MOVED by Aid. Volrich 

THAT Mr. Paul Calder's appeal as presented by Janet Murphy, 
for a permit to operate a stand on the mall, be approved. 

(tabled) 

MOVED by Aid. Massey 

THAT the foregoing motion by Alderman Volrich be tabled 
until the Council considers the policy of the number of kiosks to 
be permitted on Granville Mall. 

- CARRIED 

(Alderman Pendakur opposed) 


MOVED by Aid. Volrich 

THAT pending a report from the appropriate department, the 
total number of licenses to be granted on the Mall be held at 
thirty (30) . 

- CARRIED 

(Aid. Harcourt, Marzari and Rankin opposed) 


Consideration was then given to recommendation "C" 

MOVED by Aid. Volrich 

THAT Mr. Paul Calder's appeal as presented by Janet Murphy, 
for a permit to operate a stand on the mall, be approved. 

- LOST 

(Aid. Bowers, Hardwick, Linnell, Massey, Volrich 
and the Mayor opposed) 

(No further action was taken on Mr. Calder's appeal.) 

Cont ' d. . . 
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MANAGER'S, DEPARTMENT AND OTHER REPORTS (Cont'd) 

Report of Standing Committee 
on Community Development, 
October 24, 1974. (Cont'd) 


Street Vending 
(Clause 1) cont'd. 


D. MOVED by Aid. Volrich 

THAT Mr. Pat Jordan's appeal for additional permits, 
be denied. 

- CARRIED UNANIMOUSLY 


Consideration was then given to th6 recommendations of 
the Committee respecting proposals submitted by Civic Officials 
contained in their report dated October 4, 1974. 

(1) (a) MOVED by Aid. Volrich 

THAT with respect to illegal vending activities by 
unlicensed individuals, the receipt which is issued be stamped 
clearly to show it in no way authorizes any vending activity. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Massey 

THAT a visible permanent license be designed, which must 
be displayed in a conspicuous place on the kiosk; the City Engineer 
to report back on the design and details. 

- CARRIED UNANIMOUSLY 

(1) {b) MOVED by Aid. Volrich 

THAT the officials proposal to refuse to issue a permit 
to any applicant found vending illegally, be received. 

- CARRIED UNANIMOUSLY 

(2) MOVED by Aid. Massey 

THAT the City Engineer and the Director of Social Planning 
be requested to report in one month's time on new guidelines for the 
portability of vending kiosks, including design and size. 

- CARRIED 

(Alderman Marzari opposed) 

(3) MOVED by Aid. Pendakur 

THAT the City Engineer apply Guideline 3, and prohibit the 
sale of hash pipes and drug apparatus on the streets. 

FURTHER THAT the appropriate officials report back on other 
similar items, not considered suitable for the Mall area, being 
sold from kiosks and in the stores^ 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Volrich 

THAT the City Engineer, under his terms of reference, be 
instructed to encourage handmade handicraft items whether it be 
specialty clothing or otherwise. 

- CARRIED 

(Aid. Hardwick and Volrich opposed) 


MOVED by Aid. Massey 

THAT when the City Engineer and Director of Social Planning 
report on the portability, design and size of vending kiosks, they 
also report on existing kiosks. 

- CARRIED UNANIMOUSLY 
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Report of Standing Committee 
on Community Development 
October 24, 1974 (Cont'd) 

Street Vending 
(Clause 1) Cont'd . 

MOVED by Aid. Massey 

THAT the Director of Social Planning report back on the concept 
and feasibility of having Market Days on certain streets in the City 
with recommendations on specific locations. 

- CARRIED UNANIMOUSLY 


Neighbourhood Pub Application - 
2786 East Hastings Street (Clause 2) 

MOVED by Aid. Volrich 

THAT the recommendation of the Committee contained in this 
clause be approved and, therefore, the application be denied. 

- CARRIED UNANIMOUSLY 


Council recessed at approximately 3.50 p.ra, at which 
time Alderman Harcourt left the meeting, and after 
an 'In Camera' meeting in the Mayor's office, 
reconvened in open Council at 4.20 p.m. 


IV. Report of Standing Committee on 
Waterfront and Environment, 
October 24, 1974. 


The Council considered this report which contains three 
clauses, identified as follows: 

Cl . 1. Liaison with the City of North Vancouver. 
Cl . 2. Development Permit Application #68065 - 

North Foot of Bute Street. 
C] . 3. Point Grey Road Waterfront. 

The Council took action as follows: 

Clauses 1 & 2 . 

MOVED by Aid. Pendakur 

THAT Clause 1 in this report be received for information, 
and the recommendation of the Committee contained in Clause 2 
be approved . 

- CARRIED UNANIMOUSLY 


Point Grey Road Waterfront. 
(Clause 3) 

MOVED by Aid. Pendakur 

THAT the recommendations of the Committee, contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 


Cont ' d . 
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Report of Standing Committee on 
Waterfront and Environment, 
October 24, 1974. (Cont'd) 

Point Grey Road Waterfront. 
(Clause 3) (Cont'd) 

During discussion of this item, the Chairman agreed that 
when the suggested policy goals for the Point Grey Waterfront 
are circulated for discussion and comment, he will indicate that 
these are draft guidelines for discussion only, and will also 
circulate a copy of Council's present guidelines on this matter. 


V. Report of Standing Committee on 
Housing, October 29, 1974. 

The Council considered this report which contains five 
clauses, identified as follows: 

CI . 1 . United Housing Foundation - Acquisition of 

Property in Champlain Heights. 
Cl . 2. New Housing in the Downtown East Side Area. 
Cl . 3. Chairman's Reports. 

Cl . 4. Inside Rooms in the Downtown Eastside . 
Cl . 5. Francis Fay Hotel. 

The Council took action as follows: 

United Housing Foundation - 

Acquisition of Property in Champlain Heights 
(Clause 1) 

MOVED by Aid. Massey 

THAT this clause in the report be received for information. 

- CARRIED UNANIMOUSLY 

New Housing in the Downtown 
East Side Area (Clause 2) 

MOVED by Aid. Volrich 

THAT recommendations A, B, C, and D, of the Committee, 
contained in this report be approved, after adding the words 
"Social Planning" after "Engineering" in recommendation "A". 

- CARRIED UNANIMOUSLY 


Chairman's Reports 
(Clause 3) 

It was noted that recommendation "B " contained in this 
clause was approved by Council at its meeting of October 29, 1974. 

MOVED by Aid. Volrich 

THAT recommendations A, C, D & E be approved, after amending 
recommendation "D" by adding "or on the basis of a subsidy program". 


- CARRIED UNANIMOUSLY 
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Report of Standing Committee on 
Housing. October 29, 1974 (Cont'd ) 

Clauses 4 & 5 . 

MOVED by Aid. Volrich 

THAT the recommendation of the Committee, contained in 
Clause 4 of this report, be approved, and Clause 5 be received 
for information. 

- CARRIED UNANIMOUSLY 


15.610 


Report from Alderman Harcourt, 
Chairman, and Alderman Massey, 
Member of the Standing Committee 
on Housing, October 29, 1974. 

Fleck Brothers Housing Proposal 
(Clause 1) 

MOVED by Aid. Linnell, 

THAT Clause 1 of this report from Alderman Harcourt, Chairman 
and Alderman Massey, Member of the Housing Committee, be received 
for information. 

- CARRIED UNANIMOUSLY. 


COMMITTEE OF THE WHOLE 


MOVED by Aid. Hardwick 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Hardwick 
SECONDED by Aid. Linnell 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


BY-LAWS 


1 . BY-LAW BEING AN OFFICIAL 

DEVELOPMENT PLAN BY-LAW (False Creek ) 

MOVED by Aid. Hardwick 
SECONDED by Aid . Pendakur 

THAT the By-law be introduced and read a first time . 

- CARRIED UNANIMOUSLY 


The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Hardwick 
SECONDED by Aid. Pendakur 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED 


(Alderman Linnell opposed) 
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BY-LAWS (Cont'd) 

2 . BY-LAW TO ADOPT A LOCAL AREA 
DEVELOPMENT PLAN 
( Area 2 - False Creek) 

MOVED by Aid. Hardwick 
SECONDED by Aid. Pendakur 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Hardwick 
SECONDED by Aid. Pendakur 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED 

(Alderman Marzari opposed) 


3 . BY-LAW TO ADOPT A LOCAL AREA 
DEVELOPMENT PLAN 

(Phase 1 - Area 6 - False Creek ) 

MOVED by Aid. Hardwick 
SECONDED by Aid. Pendakur 

THAT this By-law be referred back to the Director of Legal 
Services and the Director of Planning for amendment of the maps 
contained therein to reflect the intent of Council. 

- CARRIED UNANIMOUSLY 


MOTIONS 

A. Water Street Beautif ication - 
Surface Works Improvement - 
on Special Grounds. 

MOVED by Aid. Pendakur 
SECONDED by Aid. Volrich 


WHEREAS the Council of the City of Vancouver is 
desirous of undertaking the improvement of Water Street and 
of parts of Abbott, Cambie and Cordova Streets, and of parts 
of the lane immediately north of Water Street, in the City 
of Vancouver, as a local improvement under the local improve- 
ment provisions of the Vancouver Charter, being Part XXIV 
thereof; 

AND WHEREAS on 13 August, 1974, the Council passed 
By-law No. 4787, being a By-law to provide the procedure for 
carrying out the said improvement as a local improvement and 
for providing the basis of assessment with respect thereto, 
hereinafter referred to as By-law No. 4787; 


Cont ' d 


JUL 9 1970 


Board of Administration, July 3, 1970 (BUILDING - 1) 


BUILDING AND PLANNING MATTERS 

RECOMMENDAT I ON S 

1. Fire Damage: 

Suite 1926 Ferndale Street 

Mr. M. Tyraos has written requesting permission to re-build the third 
floor attic recently destroyed by fire. The City Building Inspector 
reports as follows: 

"The building at 1926 Ferndale Street consists of a basement, two 
full storeys and a third floor attic. The attic which contained 
a dwelling unit was completely destroyed by fire and the owner 
wishes to re-build the accommodation. The Building By-law does 
not permit the erection of a wood frame building to more than 
two storeys in height. 

Section 1.7.6 of the Building By-law states that the Building 
Inspector may permit repairs to an existing non-conforming 
building provided the cost of the work does not exceed the 
assessed value of the building. Mr. Tymos advises that the 
cost of the work is estimated to be not more than $5,000 but 
the contractor who applied for the permit says it would be 
about $10,000. The assessed value is $8,781.00. 

It is my opinion that the third floor occupancy should not be 
permitted because of the fire-hazard inherent in high wood- 
frame buildings. Repairs should be confined to the install- 
ation of a roof with a pitch low enough to prevent the in- 
stallation of living quarters at this level. 

It is recommended that a new roof be permitted on the fire dam- 
aged building at 1926 Ferndale Street but that the pitch be 
such that occupancy will not be possible." 

Your Board RECOMMENDS that the recommendation of the City Building 
Inspector be approved. 

DELEGATION REQUEST - MR. M. TYMOS 


2. Rezoning: Area bounded by the lane 

north of 10th Ave., Pine St., 16th Ave., 
and Burrard Street 


The Director of Planning reports as follows: 

"An application has been received from Mr. J. Brand, 3608 Greentree 
Avenue, North Vancouver, requesting an amendment to the Zoning and 
Development By-law whereby all of Blocks 368, 388, 408, 428, 468, 
Lots 11-20, Block 348, D.L. 526 being the area bounded by the lane 
north of 10th Avenue, Pine Street, 16th Avenue and Burrard Street 
would be rezoned from an RT-2 Two Family Dwelling District to an RM 
Multiple Dwelling District. 

Since receipt of the application, Mr. J. Brand has confirmed by 
letter to exclude lots 11-20, Block 448, D.L. 526, now city park 
and lot 20, Block 348, D.L. b26, now zoned C-2 Commercial at the 
north east corner of 10th Avenue and Burrard Street. 


cont ' d 
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MOTIONS (cont'd) 


AND WHEREAS the Council may by authority contained 
in section 506 of the Vancouver Charter by resolution passed 
by two-thirds of all of its members, undertake and carry out 
the said improvement and assess the cost thereof against the 
real property so deemed to be specially benefited, as a local 
improvement; 


NOW THEREFORE BE IT RESOLVED THAT it is necessary 
in the public interest that the project, as that term is 
defined in By-law No. 4787, be constructed on the streets 
and the lane, as those terms are defined in By-law No. 4787; 

BE IT FURTHER RESOLVED THAT the sidewalks constructed 
as part of the said project be of widths from twelve feet six 
inches (12 '6") to twenty-four feet (24') and of materials 
described in By-law No. 4787; 


BE IT FURTHER RESOLVED THAT the Council deems the 
said project will specially benefit the real property described 
in section 6 of By-law No. 4787 and that the cost of the con- 
struction of the said project be assessed against the said 
real property as a local improvement upon the basis provided 
in By-law No. 4787, subject however to the limitations pre- 
scribed in the Vancouver Charter aforesaid; 


BE IT FURTHER RESOLVED THAT the proportion of the 
cost of the construction of the said project to be borne by 
the City pursuant to By-law No. 4787 and the Vancouver Charter 
aforesaid, be assumed by the City and be paid out of the 
general revenue of the City or out of the capital funds raised 
by the issue of debentures upon the general revenue of the 
City. 

- CARRIED UNANIMOUSLY 


ENQUIRIES AND OTHER MATTERS 


Alderman Volrich 
Re-development of 
Shaughnessy Hospital 


referred to the proposal by 
British Columbia Medical 
Centre with respect to re- 
development of Shaughnessy 
Hospital and requested that 
B.C.M.C. appear before Council 
to discuss with it their 
plans for Shaughnessy Hospital. 
Alderman Hardwick advised that 
a motion to this effect from 
the Standing Committee on 
Civic Development will be 
before Council for consideration 
at its next meeting. 


Council recessed at 4.40 p.m. 


The foregoing are Minutes of the Regular Council Meeting 
of November 5, 1974, adopted on November 12, 1974. 
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Manager's Report, November 1,1974 (WORKS - 1) 

WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 


RECOMMENDATIONS : 


1. Sewer Separation Work In Manitoba and Gamble Yards 

The City Engineer reports as follows: 

"City Council gave approval on May 28, 1974, for appropriation of 
$277,500 out of Supplementary Capital Funds for sewer separation work In 
Manitoba and Camble Yards subject to submission of a detailed report. The 
following detailed Information Is, therefore, provided. 

When Manitoba Yard was constructed In 1965-66, a combined sewer system 
was Installed to the outside of the buildings; the buildings' Internal system 
was separated. 

The Greater Vancouver Regional District has completed Its trunks In 
conformance with the Rawn Report and the Pollution Control Board requirements. 
Its Installations, south of Marine Drive are accepting only sanitary sewage Into 
the Interceptor; this means that all properties In the area must separate their 
systems. 

Manitoba Yard, therefore. Is required to Install a separate sanitary 
sewer system, leaving storm drainage In the existing system. In view of the 
fact that the City will be requiring other developments In the area to separate 
their own combined systems. It Is only right that the City, as a major holder 
of Industrial property In the area, should be among the first to do this work. 

In Camble Yard, sanitary sewers must be Installed so that the septic 
tanks now serving Camble Yard may be discontinued and the sanitary tjystem 
connected to the regular City network. This will ensure that sanitary flow 
from this source does not contaminate False Creek. 

The estimated total cost for this work Is $277,500. 

I RECOMMEND that the sum of $277,500 be appropriated out of Supplementary 
Capital Funds, Account No.lS2/7902, so that this sewer construction can proceed." 

The City Manager RECOMMENDS that the foregoing be approved. 

2. Sewer Reconstruction on 8th Avenue between Balsam and Vine 

The City Engineer reports as follows: 

"The existing sewer on 8th Avenue between Balsam and Vine Is badly 
deteriorated and In a state of Imminent collapse. This sewer must, therefore, 
be reconstructed as soon as possible. 

The estimated cost of this work Is $34,000. 

I RECOMMEND that the sum of $34,000 be appropriated from Sewers Capital 
Account 118/7904, 'Reconstruction and Relief - Unallocated'." 

The City Manager RECOMMENDS that the foregoing be approved. 

3. Tender No. 39-74-2 - Item 3 - Police Automobiles 


This tender was opened on September 30, 1974 and referred to the Chief Constable, 
City Engineer and Purchasing Agent for report. 

The officials concerned report as follows: 

"This tender called for prices on three different Items. Items 1 & 2 were 
awarded by Memorandum of Award. This report deals with Item 3 only. Police 
Automobiles. The automobiles recommended comply with the latest revision of the 
report on the "General Classification of Automobiles for Civic Use". 

The funds for this purchase are provided In the 1974 General Revenue Budget. 
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Clause 3 cont'd 

Seven bids were received for this Item. The bid numbers refer to the relative 
position of the bids In ascending order of price. A working copy of the tabulation 
Is on file In the office of the Purchasing Agent. 

The tender for Police Cars asks for the price of radial ply tires at an optional 
extra price. We were aware at the time of tendering that at least two manufacturers 
(General Motors and Ford) would offer radial ply tires as standard production equip- 
ment. In past years, we have wanted to try radial tires In our own fleet to confirm 
the advantages of radial tires but could not justify the extra cost of a local con- 
version. Many present users and the manufacturers claim radial tires will provide; 

i. Improved traction and braking 

ii. reauced rolling friction and therefore Increase fuel economy 

iii. a longer life In miles 

iv. reduced punctures and blowouts 

The recommended bidder offers radial ply tires as a standard factory option. 
The extra cost of the recommended bid (Including radial tires) over the low bid to 
meet specifications (less radial ply tires) Is $115.11 per unit or a total of 
$6,446.00 for the 56 cars required. From all the Information we have available, we 
expect to make annual savings In operating and maintenance cost of approximately 
$5,000 through Improved fuel consumption and longer tire life. In addition, because of 
the better traction characteristics of the radial ply tires, a safer operating 
police patrol vehicle will be obtained which should result In further savings from 
reduced accident damage, personal Injury and resulting loss of time. 

The Chief Constable, City Engineer, and Purchasing Agent RECOMMEND acceptance 
of the lowest bid to meet specifications. Including the radial ply tire option from 
Eagle Ford Sales Ltd. for 56 Ford Custom 500 Sedans at a total price of $236,824.80 
(23 @ $4,199.10 C/W radial tires, 33 @ $4,248.50 C/W radial tires and two tone black 
& white paint and $45 for three sets of repair manuals) plus 5% Provincial Sales Tax." 

The City Manager RECOMMENDS that the foregoing be approved subject to a contract 
satisfactory to the Director of Legal Services. 


4. Tender 36-74-5 - Compressor & Filtration System for 
Respiratory Air 

Tenders for the above were opened on October 7, 1974 and referred to the Fire 
Chief, City Engineer, and Purchasing Agent for report. 

The Officials concerned report as follows: 

"A) Source of Funds ; 

Funds totalling $6,500 were provided for this Item In the 1974 General Revenue 
Budget. However, an additional $5,500 is required to finance the purchase of the 
equipment required Including Installation costs. The additional funds are required 
because; 

!• The rate of Inflation has been greater than estimated. 

II -The Workmens Compensation Board are stipulating pireater use of Respiratory Air 

Equipment In fire fighting. This Increased demand for air requires the purchase 
of a slightly larger compressor than that asked for In the budget. 

The Comptroller of Accounts advises that If approved the source of funding will 
be from Contingency Reserve. 

B) Tender Evaluation 

Two bids were received for this tender as shown below: 
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Clause 4 cont'd 


Bid No. 

1 

2 

Bidder 

Atlas Copco 

M.S. A. Canada 

Compressor 
Make & Model 

Atlas Copco 
Model BP3 

MSA/Robins Aviation 
45020B 

Air Filtration 
Make & Model 

Atlas Copco 

Model 8092-2110-05 

As above 

Price 



Compressor 

$ 9,410.10 

$19,475.00 

Filtration System 

$ 686.00 

Incl. in Compressor price 

Total cost 

$10,096.10 

$19,475.00 


Bid No. 1 from Atlas Copco meets all specifications except for the Dew Point 
& Carbon Monoxide Monitors required in the Filtration System. These monitors can be 
installed locally for an additional $200.00. 

Bid No. 2 from M.S. A. Canada Ltd. meets all specifications for the Compressor 
& Filtration System. 

The Atlas Copco System has proven itself in B.C., and Models of the type offered 
are currently in use at the Canadian Naval Base in Esquimalt, and the Burnaby & Port 
Moody Fire Departments. The Atlas Copco System is considered to offer the best dollar 
value and is RECOMMENDED. 


The Fire Chief, City Engineer, and Purchasing Agent RECOMMEND: 


A) That $5,500 be provided from the Contingency Reserve. 


B) Acceptance of the bid to offer best dollar value. Bid No. 1 from Atlas Copco 
for 1 only Atlas Copco Model BP3 Compressor, & Model 8092-2110-05 Filtration 
System; at a total cost of $10,096.10 ($9,410.10 Compressor plus $686.00 
Filtration System). Plus 5% Sales Tax." 

The City Maiager RECOMMENDS that the foregoing be approved. 
CONSIDERATION : 

5. Pacific Centre - Granville Street Transit Mall Lighting 


The City Engineer reports as follows: 

"On November 20, 1973, Council approved a recommendation, submitted by 
Mayor Phillips and Alderman Massey, that Phase I of the Granville Street 
Transit Mall Project should be undertaken as a local improvement. At that 
time there were other local improvements in fiDrce on Granville Street. It 
was felt that it would be unfair to have property owners pay for the new 
local improvement as well as for previous local improvements which would 
have to be removed to construct the mall. This was particularly true with 
regard to the old Theatre Row Beautif ication local improvement which had 
been completed very recently and had many years to run. 

In order to overcome this duplication of payments, the noted report to 
Council recommended: 

•4. The remaining local improvement charges 
for Theatre Row Beautif ication and for 
Street Lighting between Georgia and 
Robson are to be absorbed by the City' . 
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Clause 5 cont'd 

The report fxirther stated: 

^ There are current local improvements for 

(a) street lighting, Georgia to Robson - 
payable 1966 to 1975, 

(b) Theatre Row Beautif ication - payable 
1969 to 1983. 

The City will absorb payments on these two 
projects for 1974 and all later years. The 
cost of this will be approximately $83 , 000 . ' 

It should be noted that (b) was applicable between Robson and Nelson Streets. 

In accordance with the above reccsnmendation which was approved by 
Council, the Granville Mall Project absorbed the costs of the above two 
local improvements including the old street lighting local improvement 
which would have applied to Pacific Centre in Block 52. 

As part of their construction of Block 52, Pacific Centre decided to 
install Theatre Row type lighting around Block 52, including the section of 
Granville Street between Georgia and Robson Streets. Prior to Granville 
Mall having been proposed, the old local improvement lights on Granville 
Street in that block were removed and replaced by Theatre Row type lights. 
Pacific Centre agreed to pay the City in a lump sum the costs of these 
lights which were installed in mid-1972. This was not a local improvement 
nor was it part of the Theatre Row Beautif ication Project although 
it was constructed to match that project. When the new Granville Mall 
Project was constructed, these latter Theatre Row type lights were removed 
in 1974 and replaced with the new incandescent Granville Mall type lights 
which are chargeable to all property owners through local improvement charges 
amounting to about one third of the mall costs (normally two thirds) . Pacific 
Centre Limited now feel that since they are paying for a portion of the most 
recently installed lights under local improvement, they should be relieved 
of the cost of the second set of lights, namely. Theatre Row type lights 
as well as the original local improvement lights that preceded these. Since 
this second set of lights does not fall in the categories approved by Council 
in the report of November 20, 1973, and since no provision was made for them 
in the Granville Mall estimates, there are no available funds to cover the 
costs amounting to $20,019.77. It should be noted that other facilities 
constructed by property owners on Granville Street, which have now been 
torn up, were not paid for by the City. 

Three alternatives are open to Council with respect to the second set 
of lights on the west side of Granville Street adjacent to Block 52 which 
were in place between 1972 and 1974: 

I . Pacific Centre Limited be required to pay for the second 

set of lights as originally agreed as part of the develop- 
ment of Block 52. 

jj^ The City pay 85 percent of the cost assuming a 1.5 year 
usage out of 10 years by Pacific Centre Limited. 

III. The City pay 100 percent of the cost. 

For Cases 2 and 3 the appropriate amounts would have to be provided 
from 1974 Unallocated Supplementary Capital Budget Funds. The Comptroller 
of Accounts states that funds are available if Council so decides." 

The City Manager submits the above matter to Council for CONSIDERATION. 
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BUILDING AND PLANNING MATTERS 


RECOMMENDATION 


1. Strathcona Uncommitted Funds 


The Director of Planning reports as follows: 

At its meeting of September 24, 1974, City Council 
passed the following resolution: 

"That this whole matter of the balance of funds 
allocated for the Strathcona Urban Renewal 
Program be referred to the Strathcona Rehabilitation 
Committee for report back to Council as soon as 
possible, having in mind the discussions held this 
day with respect to the remaining priorities of the 
community and the estimated costs, including 
information on funds available and committed, and 
any other relevant information which will assist 
the Council in its deliberations." 

The Strathcona Rehabilitation Committee has held two 
meetings on October 9, 1974 and October 23, 1974. 
All suggestions for extending the project were 
considered and the following items were recommended: 


New and replacement sidewalks 

on Prior Street $ 22,000 

Paving - three extra lanes 

related to the Linear Park 

and arising from experience 

of the park 15,000 

Tree planting on Prior, 

Campbell and extra for Mclean 

Park 20,000 

Irrigation for Linear Park 

and McLean Park 20,00 


The matter of possible extra grant loans to 
apartments and rooming houses was discussed 
at the first meeting but was not resolved as 
there is not yet sufficient information on 
which to base a recommendation. At this time 
there are no other items which are under 
consideration or which are forseen. 


A summary of the present situation therefore is 
as follows : 


Total available for Strathcona $4,9 30,000 

Committed or spent: 

Grant Loans $ 800,000 

Public Works 2,300,000 

Administration 300,000 

Contingency 300 , 000 

3,700,000 

Balance 1,230,000 


cont'd 
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Clause No.l (continued) 

Additional items: 

Conimunity Centre addition already 
approved by Council on September 
24, but not yet approved by 
the Provincial or Federal 

Government $ 250,000 

Items recommended by the 
S.R.C. on October 23, 1974: 

New and replacement sidewalks on 

Prior Street 22,000 

Paving of three more lanes 15,000 

Tree planting on Prior and 

Campbell and extra for Mclean 

Park 20,000 

Irrigation for Linear Park 

and McLean Park 20,000 

Total additional items 327,000 

Balance $ 903,000 

Transfer already recommended 

for Britannia 300,000 

Balance 603,000 

Balance is made up as follows : 

Federal 301,500 

Provincial 150,750 

City* 150,750 

Already recommended for transfer to 
Water Street: 

Federal 140,000 

Provincial 70,000 

Already approved for transfer to 
Water Street: 

City 70,000 

Balance remaining after all recommended 
items for Strathcona and all transfers to 
other projects : 

Federal 161,500 

Provincial 80,750 

City* 80,750 

Total Balance 323,000 


The City's component is based on the allocation 
of Urban Renewal funds as required to meet the 
50% - 25% - 25% cost sharing arrangements between 
the Federal, Provincial and Municipal governments. 


coiit 'J- . . . 
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Clause No.l (continued) 

The extra money has already been spent on the 
Britannia project. The Water Street project has 
been started on the basis that there would be 
further Federal and Provincial contributions 
totalling $210,000. Both the Federal and 
Provincial Governments have made it clear that 
any contributions they make to Water Street must 
come from commitments they have already made for 
urban renewal in Vancouver. 

The Strathcona agreement was for the project to 
be completed in three years from the signing of 
the agreement and the three years is up in 
February 1975. At present there appear to be no 
other items which are likely to make additional 
claims on the project except for the possibility 
of some extra grant loans for apartments. Even 
after all the extra items and transfers to other 
projects, there is still remaining a balance of 
$323,000. If funds are not transferred from the 
Strathcona project to Britannia, and to Water 
Street as already recommended, the City will have 
to find $300,000 from elsewhere for Britannia and 
either find $210,000 from elsewhere for Water 
Street or abandon or significantly reduce the 
project . 

In the light of the foregoing, the City Manager 
RECOMMENDS that: 

a. Council approve the extra item recommended 
by the Strathcona Rehabilitation Committee 
for a total cost of $77,000. 

b. $300,000 be transferred from the Strathcona 
project to the Britannia project to cover 
costs already incurred. 

c. The Federal Government be requested to 
transfer $140,000 from its Strathcona 
allocation to the Water Street project 
and the Provincial Government be requested 
to transfer $70,000 from its Strathcona 
allocation to the Water Street project. 


Vacant Lots in Strathcona 

The Director of Planning reports as follows: 

"In May 19 73 the City sold some vacant City owned 
property in Strathcona to the Province so that the 
Province could facilitate housing development. 

There was the standard repurchase option clause in 
the agreement which gave the City the right to re- 
purchase any properties on which development had 
not commenced by November 1, 197 4. The Minister of 
Housing by letter dated October 18, 1974 has asked 
to have that period extended to November 1, 19 75. 

It is quite clear from the Minister's letter and 
from the actions of the Province that the Minister 
is also very concerned to secure development and 
accordingly it is recommended that: 

The option to repurchase this property should be 
extended to November 1, 1975. 


cont ' 


620 


Manager's Report, November 1, 1974 (BUILDING - U) 

Clause No. 2 (continued) 

A copy of the Minister's letter is attached. " 

The City Manager RECOMI-IEriDS that the foregoing reconitiienilal.io. 
of the Director of Planning be approved. 


JUL 9 1970 


Board of Administration, July 3, 1970 .... (BUILDING - 2) 
Clause 2 continued 


Attached to the application was a submission by Mr. J. Brand, 
President of the South Granville Property Owners' Association, on 
behalf of the property owners in the area, which refers in part 
to the LOW Density Multiple Housing Report but also states points 
in favour of the RM-3 Multiple zoning: 

'Transportation - the maximum distance in the 1700 
Block is three blocks to Granville. Substantially 
higher revenue to the City by way of property taxes 
and a general up-grading of the area which consists 
of homes thirty to forty years old. ' 

Attached also were 103 signatures indicating ownership within the 
area who join in the application for rezoning. 

The Technical Planning Board in considering this application 
submitted a report to City Council on this application following 
which Council, after hearing representation from Mr. J. Brand, 
President and Margaret Gouraud, Secretary and Vice President of 
the South Granville Property Owners' Association together with 
Mr. R.J. Hyndman of Viewpoint Holdings Ltd. and Tupper Holdings 
Ltd . , resolved : 

'THAT the Technical Planning Board and Town Planning 
Commission be requested to report on the advisability 
of rezoning at the present time to RM-3 Multiple 
Dwelling District only the area bounded on the north 
by the lane south of Broadway, with the exception of 
lot 20, Block 348 (photography studio), Burrard Street 
on the west. Pine Street on the east and 14th Avenue 
on the south, i.e. taking no action on the half blocks 
bounded by 14th and 16th Avenues and Burrard and Pine 
Streets . ' 


The Technical Planning Board, at its meeting on June 5, 1970, 
recommend that only a portion of the area requested by Mr. J. 
Brand (et al) be rezoned from an RT-2 Two Family Dwelling 
District to an RM-3 Multiple Dwelling District, that is ... 

all lands within an area bounded on the north 
by the lane south of Broadway with the exception 
of Lot 20, Block 348, D.L. 526, Burrard on the 
west. Pine Street on the east and 14th Avenue on 
the south." 

Your Board RECOMMENDS that the report of the Technical Planning Board 
be received and the application be referred to a Public Hearing after 
report from the Town Planning Commission. 

(Circulated for the information of City Council is the report 
dated April 24, 1970 and attached map). 

RECOMMENDATION & CONSIDERATION 

3. Proposed Addition to Existing Senior 
Citizens Apartment Building - 1966 
East 19th Avenue 


The Director of Planning reports as follows: 

"Townley, Matheson & Partners, Architects, on behalf of the New 
Chelsea Society have filed a development permit application 
#51507 requesting permission to construct an addition to the 
Senior Citizens apartment building at 1966 East 19th Avenue. 


cent ' d 


I Manager's Report, November 1, 1974 (FINANCE - l) 

FINANCE MATTERS 
j _________________ 

j 

i RECOIVMENDATION 

I 1. Request for Rebate of Water Rates for Senior Citizens 


The City Manager has received the following report from the 
j Director of Finance. 

i The Elder Persons Information Centre has submitted a letter to 

I the Mayor and Council, which is quoted as follows: 

'As an information centre for senior citizens, we have recently 
received a number of telephone calls in regard to the rebate of municipal 
water bills for senior citizens. 

I We believe such a rebate, if approved by your Council, would be 

j of considerable assistance to senior citizens who are finding it difficult to 

remain within their own homes on account of the high cost of living and ever 

increasing municipal taxation. 

Please advise if it is the intention of your Council to pass such 
a by-law, covering a rebate of water bills for senior citizens.' 

The majority of residential properties in Vancouver are on flat 
rate billing included with the property taxes. Minimum charge for water 
! under our flat rate system is $34.00 per year and this would apply to almost 

i all of the smaller homes in the City. Some charges are a bit higher but it 

is unlikely that the charqe for the average home would exceed more than 
$44.25 (for a SFR lot 101 ft. x 132 ft.). 

For home owners who are senior citizens the Home Owner Grant is 
at least $280.00 and further a senior citizen may defer the balance of his 
taxes through the provincial government's Real Property Tax Deferrment 
Act and thereby pay no further taxes whatsoever until the property is sold 
or otherwise disposed of. There is therefore considerable assistance avail- 
able to assist senior citizens with their taxes, including water rates and 

I local improvements. 

I 

; Water flat rates were last raised effective January 1, 1971 by 

i 8%. It is unlikely that they will have to be raised again for some time. 

' In effect, the cost of water to the user in this case the senior citizen 

home owner, is decreasing in real terms at a very appreciable rate. It is 

one of the best bargains available without a doubt. 

The administrative complexities involved in setting up a scheme 
for deferring water rates for senior citizen homeowners would be consider- 
able for what appears to be a very limited benefit to the senior citizen 
homeowner. 

It is my recommendation therefore that the City not consider 
a system of rebates of water flat rates for senior citizen homeowners, and 
that the communication be received." 

The City Manager RECOMMENDS Coumcil approval of the 
recommendation of the Director of Finance. 

CONSIDERATION 

2 Indemnification of Police Officers' Lega] Expenses 

The Director of Legal Services reports as follows: 

"A. Legal Expenses: P.C.'s Honeybourn, Campbell, 
Kajander and Battcock 

A communication has been received from the Board of 
Police Commissioners advising the City Clerk of the 
following resolution of the Board: 
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(FINANCE - 


2) 


Clause No. 2 (continued) 


•THAT the account of Mr. G. L. Murray, Q.C. in 
the amount of $7,707.85 for professional services 
rendered in defending Constables Honeybourn, 
Campbell, Kajander, and Battcock in the Supreme 
Court action brought by Arthur and Alida Teece 
be submitted to City Council with a recommenda- 
tion for payment under the terms of Section 472 
of the Vancouver Charter.' 

Council will recall that criminal proceedings brought 
against Constable Honeybourn earlier were unsuccessful. 
Following those proceedings, Arthur Teece and Alida 
Teece, being the father and grandmother of the deceased, 
Danny Teece, had brought legal proceedings against not 
only Constable Honeybourn but also the three other con- 
stables who were involved in the affair, seeking damages. 
Mr. Murray's account referred to above is for defending 
the four constables at this trial. 

Nominal damages only were awarded, and only 2 5% blame 
was assessed against Constable Honeybourn, and the action 
was dismissed as against the remaining three defendants. 

I have examined the details of Mr. Murray's bill and, 
having regard to all the circumstances, it does not seem 
unreasonable . 

B. Legal Expenses : Constable M. Horyza 

A communication has been received from the Board of Police 
Commissioners advising the City Clerk of the following 
resolution of the Board: 

'THAT the account of Mr. G. L. Murray, Q.C. in the 
amount of $1,003.90 for professional services ren- 
dered in connection with a charge of assault laid 
against Constable M. Horyza by Mr. Jack Johnson be 
submitted to City Council with a recommendation for 
payment under the terms of Section 472 of the Van- 
couver Charter.' 

The above resolution is self-explanatory. 

Council should know that it has not been the policy for 
this department to provide legal services to police 
officers in the case of criminal charges. It was there- 
fore necessary to obtain outside legal counsel. 

I have examined Mr. Murray's bill and it does not seem 
unreasonable . " 

The City Manager submits the foregoing report of the Director 
of Legal Services for the CONSIDERATION of Council. 

RECOMMENDATION 

3. Parks Operations and Maintenance Division - 
Staffing Requirement 


The following report has been received from the Super i nteiicliMil of 
Parks : 

I 

"In the recent -neorpanizat ion plan submitted by Peat Marwick and 
Partners, the Division of Operations and Maintenance was established 
and a sub-division of this Division i the Bui-ldinr Sci^vicos and 
Maintenance Sectioi;. This Section consists of tliree subr.oct ions , 
\ namely. Stationary _ Equipment, Buildinp Trades, and Jani tn-pi 
' and Caretaker Services. This report concerns the staffing require- 
ments for the Building Trades subsection. 


cent ' d 


Manager's Report, November 1, 1974 
Clause No. 3 (continued) 


(FINANCE - 3) 


At the present time, Mr. Logan is the supervisor and is responsible 
for assignment of work orders to: 

electrical tradesmen, 
carpenters , 
painters , 
plumbers , 

fence and paving crews, 
and labouring crews, 

A recent review has established that over a 10-month period, 683 
work orders were issues, of which 157 were for work undertaken in 
Stanley Park and 526 in other park areas in the City. 

Work undertaken by these crews, of which there is a permanent work 
force of 55 and is enlarged by approximately 35 temporary workers 
during the summer months, is carried on both in the park areas and 
in the buildings belonging to the Park Board. To ensure proper 
completion and give supervision to the work as it is being under- 
taken, it has been found necessary to appoint a tradesman, on a 
temporary basis, as Assistant Supervisor. 

As the work of this subsection expands with each addition to the 
Parks system, I now recommend that a permanent staff position of 
Assistant Supervisor be established. 

This has been discussed with the Director of Personnel Services, 
who is at present preparing a class specification, and I recommend 
that the City Manager approve the class specification and recommenda 
tions of the Director of Personnel Services, when completed. 

I also recommend that the incumbent of the position be granted an 
auto allowance at the regular City rates. 

I estimate that the cost for the balance of 197i4 will be $2 , 700 , 
including fringe benefits and auto allowanc©, and the cost in a full 
year at 1974 rates will be $15,000 for salary and fringe benefits, 
and $1,200 for auto allowance. The cost to dat© has been allocated 
to jobs which have been assigned to the temporary Assistant 
Supervisor, and salary costs for the balance of 1974 
are available in the Park Board budget. No further funds are 
required in the current year. " 

A copy of this report has been made available to the Business 
Manager of the V.M.R.E.U. 


As City Manager, I RECOMMEND that tha foregoing r§e©mmgnditi©ni 
of the Superintendent of Parks be approved # 


4, Reclaeement of Cltv Pound ■ l"^"^ Baat 2nd Avenue 


The Oi rector of PermftJ and Lfeeniei rraperts ai fellewn 

'VV requeat wei made by this Dupertment for the Inetuilon @F a new £1ty 
Pound facHUy fn the 1576-1530 ?im Year Mant 

On Septembar 2*+, ]$Tk Council i fn rieaHnej wUh a repf^rt en th© sulijeet 
of the Five Year Plani approved the follewfnQ mot! em 

•That CUy Council e'o n^t approjirlate Into tha 1P7^-19n9 
Five Y'3*ar Plisn 'in amount af far rapUeumenfe tif 

the City Poune'i iMit tha Peund replacement lt@ g^ng^leretl 
ai part of thu ]^7^ 3upplementary Capital Sudget, anel 
the City ManJ^er riport, a$ semi At posilble, to Sftunell 
on the early conitructlon of a new Pound In 1971*' 


eont'd . 
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Clause No. 4 (continued) 

The City's long term o^j'jctivG will to e<^ucate tha public in the 
proper control of family p^ts Jnd thus eliminate the buroen itiifjosec un th', 
Vancouver City Pound, he/ever thj: present trend in^r^icates an increasi.nj <.'o^ 
population vn'thin tiie City and the need for a''ditional poun^ facilities is 
imperative in order to cope with the projected growth, 

Zxi s ti nci Pound Tac j 1 i t y 

The existing Pound was huilt in 19''- '-nc' is new i ii;: :Ier;uate to cope wi t!i 
the increase in the service v;Iii ch must be provider! because of the r_^r'^.-.'tli of 
the City, It is outdated in relation to the present-day operation and a.iy 
extensive alteration or addition is both impractical and economically 
unwarr inted, 

jome of the major deficiencies are as folloivs; 

- Inefficient layout v.'hi cli is difficult to admiiii;tjr u.k' ce.itrvj 

- Area for the public is very small and i nhospi ta': 1 c and luublcs 
as the receiving area for i r.i pounie'" '.'o^s 

- Present office space completely inadequate for the existing staff 

- iio lunchroom, locker room or dunging faciliti'.ii for stiff 

- One small washroom only to servo both male an-' female staff, 
contr.^ry to '■^ylaw requirements 

- Building is very difficult to I'.eep clean an^' Tree of vurmin 

- No proper receiving .-:rea tc receive impoun:'c'' !ogs 

- Kennel cccppancy is now at its maximum with no moans of handling 
future -'emands 

- Existing site has no proviiic; to -.ccommodate off-street parkiir 
for the staff or public vehicles 

- ixi;jti:ij incinerator is now operating c;i the ivera^e of five j'ay; 
a week and is in-denuate in size and design to lun''1e the 
projected future (!emands 

- The existing house accommodation for the resident Pound i;eepar is 
approximately fO years old and will require repl-cement in the 
near f'iturc both 'because of its Icgenerated conditinn ^nd itc 

of amenitici, 
proposed '.jcvi facility 

It is propose:' to replace th^ existing •^.lilc'ings .vith a ne.: concr t', 
and v/ood frai-je stfioturc ':uil!: cri City-owr.^d property ..djacent to i:!ie 
existing poun ' site„ It would provide fcr nev; offices, st^ff f-cilities 
and .1 suite for the resident T'ound ;;eeper« In canjuncti on '.'itii this 
'■>uilding a separate adjoining kennel shelter would he built together witli 
u new and lerjer patliol ogi ca 1 i nci neratoro Upon completion of this 
facility the existing ' uilding, inci.T-ratcr and residence /i.-jU' '-j 'e;nol i i;',s-', 
v/it!i t!ij exception of the 195^ kennal addition which hopefully woul ' be 
intenr^.te'' v.'i t!i the nev/ '.uilding. 

The property cr\ which tlieso existin_^ ' ui 1 c'iii^s new sta:; ! .•.\.al_' ' t!.u.i 
developed to provide for the n-iceisary p'l' lic aiic! itaff par:;ir._^ i;.e-t 
Zoning requi rj,;ients„ 

Addition-1 wi te i-jegui rements 

In order tliat tha nev/ buildi.i_, can ' a ac,.^ 'c ructc it will ' ~ 
cecessary to acquire approxim tcly J,"Od sq.ft^ of additional Ci t; -o.vi il; ! 
property adjacent tc tlie existing I'ciinc! side. The rrup^rty iind I isuranco 
Uivisicn estiri.'.te t!i.-t t!:'.- n~rkc': v-1 -e of tl.j l-.it! will I • in tha n i_b' u irlitio' 
^f yl2 ^or sq.ft. The piirc!i-j-_ oT t'.Az a.IJitional pr^p rty would re, air ra- 
ii'nd i vi ai on of tl^e lots iiivolvod it i; rrcomsr.en ''.■>■! t!..,'; latailc c." I'.. 
i,!!'-'.'! vision .n"l lUo purch-i-e pri zt: ' .: rc^ ,rr>^C to the >.Mpervibor o'. .'rop-rty 
and Insurance for resolution, 

furniture and Lquipment 

The existing furniture in the . cand has ! een 'cclarc ! '. y llu . urcliaia i 
Agent to be not suitable for use in th:* nevj I'ound, 

An amcnnt of yl',00n h_s been included in the cost 'reakdown which 
follows for repl -cer.ient of the existing furniture and aquipi.ie.it aiv' ;;o 
provide for any new ruriiiturs, Venetian '-^linds, etc, that will be requir-d, cont'd 
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Clause No. 4 (continued) 
Cost Estimates 

The prelir.in^ry zest -iti.....t.- "_r iir. ,:rcj ' ^£:i'-: c.i ..rojccto'' 1J7: 
ccsts, ar'J -s: follows; 

,.ew 2 iilci.ic,, S^sod or. - yl5'^,000 
Locker rocr.->s an-'' scr/icj jr^a i;i 'j-sc:r.-.int 
,,dainistration a.id public -rea on ^round Moor 
Living quarters for rsiic'cnt . cuii^-' :';seper 
c.i .-nr! f 1 oor 

New Kennel shelter and al tor Jti '.nii to 

exi:itin3 kcnivjls t 'J-i 

I'/yi p:!t!icl oji cal i iici n^jratcr and '^Mil-'in^ v r9,C>on 

Furm'tur'- and eruipacnt 3 1:,0i^0 

^it'.» ^ev2l o,3mcnt, inclu'^iti^j demolition of 

oxistinn 'luildinqs, retaining v/.ills, fill, sjwer 

and wat'ir connections, ^tc. y J-** 

TclaphcneE and co':\;iuni cati ons ) [^^TO'^ 

.architects jpd CcnsultinQ rc-'s v ??,000 


Fi nmci ng 

The Coi.iptrol ler of .accounts adviies tliat if Council approves t.'ic 
recommendations of tins report the necessary func's in the a.nount of 
approximately v^'O^OOO must be provided i,> the 1?75 ouppKMient^.ry Capital 
Budget, 

It is recommended that Council: 

a. ..pprove the proposal ?nd the preliminary cost estinat:: for a nev/ 
City Pound as outlined in the body of this "eport, the funds to be 
provided in the 1975 Cuppleinent.iry Capital Budget, 

b. Request the Supervisor cF ."rcp^rty an-' Insurance to investi^^ate 
the resubdi VI si on of tlie adj-::ent Cfty-owned property '.nd determin e 
the market value of the actual sitj to be transferred^ 

C. ,lequest the City Manager to report back to Council on tlie selection 
of an ..rchitect, in -'ccordance with ncrr.ul procedures, to prepare a 
detailed proposal for a new City round. " 

The City .l.mancr r.LCO;i, L.IJ- tlie foregoing, report of tiu Ji rector of 
l-eriiits and Lic"nscs 'le -idopted. 


fOR act;::: s:: ri;GE(S)^:6g/ 
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RECOMMENDATION: 


1 . 


PROPERTY MATTERS 


AQUISITION FOR FAMILY HOUSING PROJECT 
Lot 1|2, Blocks 3 & k, D.L. 339 N.E.?^ 
Known as 6234 Fron-cenac Street 


The Supervisor of Property & Insurance reports as follows :- 

"Reference is made to Item 3, Minutes of the Vancouver City 
Council, ('In Camera'), meeting of July 9, 1974, authorizing 
the Supervisor of Property & Insurance to proceed with the 
acquisition of Lot 42, Blocks 3 & 4, D.L. 339 N.E.Js, known as 
6234 Frontenac Street. This property is located in a potential 
site for family housing. 

These premises comprise a single-storey non-basement frame 
dwelling with a main floor area of 737± square feet, erected in 
1912 on a lot 33' x 107.5', zoned R.S.I. The dwelling contains 
3 rooms and a utility room on the main floor plus 2 rooms on the 
second floor, 4 plumbing fixtures, has a patent shingle roof, 
wood siding exterior, and heat is supplied by an automatic 
gas-fired furnace. This dwelling is in fair condition. 

Following negotiations with the owners, they are prepared to 
sell for the total sum of $41,000.00, as of October 31, 1974, 
subject to retaining rent-free possession to November 30, 1974. 
This settlement price is considered to be fair and equitable 
and it is proposed to rent the dwelling on a month-to-month 
basis until the City requires the land for development. 

RECOMMENDED that the Supervisor of Property & Insurance be 
authorized to acquire Lot 42, Blocks 3 & 4, D.L. 339 N.E.Jg, 
known as 6234 Frontenac Street, for the sum of $41,000.00, on 
the foregoing basis, chargeable to Code #4905/186." 


The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Property & Insurance be approved. 


2. AQUISITION OF PROPERTY FOR STREET WIDENING 

Portion of Lot 9, N.W.Ja of Block 17, D.L. 50; 
E/S Kerr Street Between i;3rd & I|.3'th Avanuas 

The Supervisor of Property & Insurance reports as follows :- 

"On April 30, 1974, Council approved the acquisition of the 
westerly 14 feet ± of Lot 9, N.W.% of Block 17, District 
Lot 50, as shown on Plan marginally numbered LP 6803, for the 
widening of Kerr Street for the sum of $925.00. Before 
documentation could be completed, the owner sold the property 
without any conditions as to the disposition of the 14-foot 
strip to the City. 

As a result, it became necessary to re-negotiate the acquisition 
of the 14-foot strip with the new owners. Following discussions, 
the new owners of Lot 9 have agreed to convey the 14-foot strip 
to the City on the same basis as was agreed to by tht previous 
owner, that is, payment of $925.00 for loss of land. 

RECOMMENDED That the Supervisor of Property & Insurance b© 
authorized to acquire the portion of Lot 9, N.W.^ of Block 17, 
District Lot 50, as shown on Plan marginally numbered LP 6803, 
for the sum of $925.00, chargeable to Account Codi #148/7916, 
Miscellaneous Projects - Unallocated." 


The City Manager RECOiyiMENDS that tha fsragsing rsQQfflfflendttien ©f 
the Supervisor of Proparty & Insuranoa ba apprevsd. 



Department Report, November 1, 1974, (WORKS - 1) 

WORKS & UTILITY MATTERS 


RECOMMENDATION: 


1. Oxygen Deficiency Test Equipment 
The City Engineer reports as follows: 

"Recent changes in the Workmen's Compensation Board regulations require 
men entering manholes or large sewers have equipment to test for oxygen 
deficiency. As a result of these changes, we recently received an inspection 
report from the Workmen's Compensation Board requiring us to outfit our crews 
appropriately. We estimate that 12 such meters will be required; 6 would be 
assigned permanently to our 6 large construction crews, and the other 6 would 
be rotated among our maintenance crews on a need basis. The cost of 12 meters 
is estimated at about $4-, 000. 

The Comptroller of Accounts advises that should Council wish to authorize 
the purchase of these meters, the funds can be allocated from the Contingency 
Reserve. 

The City Engineer RECOMMENDS Council authorize purchase of 12 oxygen 
deficiency meters, at a estimated cost of $4-, 000 to be allocated from the 
Contingency Reserve. »• 


j INFORMATION : 

2 . Mount Pleasant and Grandview Terrace Day Care 
The City Engineer reports as follows: 

>' INTRODUCTION 


On January 22, 1974 Council passed the following motions: 
'That Council: 

I 1. Accept the offer of the School Board to accommodate a portable day 

care building on the grounds of the Grandview Elementary School and t 
that the City finance the costs of the hook-up of the required services 
and any fencing required. 

2. Make available to the Mount Pleasant Day Care group the City-owned 
site at 7th Avenue and Windsor Street (D.L. 264A, Blk. IQy, Lots 
9-1/.) for day care on the basis of a two year lease at $1.00 per year 

j and request the City Engineer to submit estimates of the costs of 

■ servicing this site and any fencing required. 

j Further that the City Engineer be instructed to supply these services and report 

to Council for information on the costs and that in connection with the whole 
i matter, the City Engineer be requested to deal with the appropriate official 
j from tne Department of Human Resources.' 

i 

I Grandview Terrace Day Care 

1 The City Engineer has carried out servicing of this site with the cost of 

providing the services for water, sewer, gas, telephone and power being $l,6jJ0.00. 

The city was required to provide water and sewer servicing to within three 
feet of the building and this resulted in a cost of $565.00 over the normal conrections 
to the property line. This is included in the $1,630.00 above. 

The fencing that is required for the site is 121 feet ot 4 foot chain link 

fencing with two personnel gates. This fencing would replace the existing wooden 

rail fence along the School Board site and it is estimated to cost $1,183.00, 

installed by the School Board, paid for by the City. 


Mount Pleasant Day Care 

The estimated cost for providing service nookups to this Day Care site, in- 
cluding water, sewer, gas, telephone and power is $2,055.00. 
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This estimate includes (as above) the cost of running the water and sewer 
services to within three feet of the building and this extra cost is $675.00 and 
is included In the $2,055.00. 

The fencing required to enclose this site (360 feet of 4 foot chain link) , 
including two outward opening personnel gates, is ?2,880.00." 

Due to delays in funding for the portable day care unit it is not expected 
to be in place until early 1975. 

The above report is submitted to Council for INFORMATION. 
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BUILDING AND PLANNING MATTERS /' 

RECOMMENDATION 


1. Amendments to the Subdivision Control By-law #3334 
and Zoning and Development By-law #3 575 

The Director of Planning reports as follows: 
" Background 

On May 28, 1974* Council heard a Mrs. D. Bucoviz as a delegation 

and a report under Building and Planning Matters dated May 24, 1974 

with regard to her request to re-subdivide two (2) 49*5 x 102 ft. 

lots into three (3) 33 x 102 ft. lots each having an area of 3366 sq. ft. 

In the report it was pointed out that the Approving Officer had no 
1 authority to create lots having a minimum width and area less than 
j 33 ft. and 3600 sq. ft. respectively. At this meeting Council passed 

i the following resolution: 

i 

! 

j "THAT this application be approved in principle, and the Director 

of Planning be requested to report further with a proposed draft 
i by-law amendment to include authority for the Director of Planning 
I to approve the type and design of any buildings which may be constructed 
on such subdivided property. " 

Accordingly, the Director of Planning reports as follows: 

I "Section #292 of the City Charter authorizes City Council to make 
by-laws for the purpose of regulating the subdivision of land with 
respect to the area, shape and dimensions of parcels of land, the 
provision of suitable streets and lanes and the provision of water, 
sanitary, storm, electrical and telephone services. 

I Section #565 of the City Charter authorizes City Council to make by- 
laws for the purpose of regulating the use of land including "the 
height, bulk, location, size, floor area, spacing and external design 
of buildings to be erected within the City or within designated 
districts or zones." 

I The City's Subdivision regulations must, therefore, deal specifically 
with the subdivision or resubdivision of real property and not with 
the use or development of land, which is controlled by the Zoning and 
Development By-Law #3575* authorized under Section #565 of the City 
Charter. 

i The Director of Planning RECOMMENDS as follows: 

a) That the Director of Legal Services be instructed to prepare 
an amending By-Law whereby Section #38 of the Subdivision 
Control By-Law #3334 be amended so that the minimum lot 
area and the minimum lot width prescribed in tabulations 

for the (RS-1) and (RS-2) One-Family Dwelling Districts W rechicet 
from the existing 36OO and 33 ft. respectively to 3,000 sq. 
ft. and 30 ft. respectively. 

b) The Director of Planning be instructed to make application 

i to amend the Zoning and Development By-Law No. 3575 so that 

section iFof the (RS-l) and (RS-2) One Family Dwelling District 

i Schedules be amended by adding after the word "district" 

in the fifth line, the following: "provided, however, where 

the lot size is less than 32 ft. in width nr loss than 36OO sq. ft 

j in ar(*a the design of any new dwellinA{ sluil I f i rst require 

the approval of the Director of Planninf- "and such apj) I icat Jon 
be referred to a Public Hearing after reports have boon 
received from the Technical Planning Board and the Vancouver 
City Planning Commission. " 


REPORT TO COUNCIL 


FROM ALDERMAN VOLRICH, CHAIRMAN, 
STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY DEVELOPMENT 


October 21, 1974 


A meeting of the Standing Committee of Council on Community- 
Development was held in the Captain Cook Elementary School gymnasium 
on Monday, October 21, 1974 at 7:30 p.m. 

PRESENT : Alderman Volrich (Chairman) 

ABSENT : Alderman Harcourt 

Alderman Marzari 
Alderman Rankin , 

CLERK: D. Bennett 


A quorum not being present the follovd.ng is submitted by Alderman 
Volrich, Chairman of the Standing Committee of Council on Community 
Development for Coioncil's consideration. 


INFORMATION 


1. Open Bible Chapel Complex 

The Chairman advised the meeting that there had been a proposal 
presented to the City by the Open Bible Chapel respecting the development 
of a complex near 54th Avenue and Kerr Street on the south side of the 
new Champlain Mall development. He stated that this project if pro- 
ceeded with, would require a public hearing, but that this meeting was 
merely a public meeting to hear the views of the residents in the area. 

Mr. R. Youngberg, Associate Director of Area Planning, reviewed 
what has transpired with respect to the development of this piece of 
property which originally consisted of three apartment sites of 1.5 
acres each. He stated that no concrete proposal had been submitted 
prior to this project of the Open Bible Chapel, and that after review- 
ing this proposal, the Planning Department went on record as supporting 
the scheme particularly as the scheme would provide some community 
services which were needed in the area. 

Mr. N. Jones of. Jones, Haave, Delgatty, Architects, with the aid 
I of drawings discussed the proposed project advising that the complex 
i wo\ild consist of the Open Bible Chapel, a small seminary school, a 
' senior citizens high-rise apartment, a limited dividend high-rise 
for low and middle income adiilts and a day care centre. There would 
also be recreational and dining facilities in the complex. It was 
I noted that at present rental rates the rents would be in the neighbour- 
hood of $125.00 for a studio apartment, $140.00 for a one-bedroom 
apartment in the senior citizens complex and $150.00 - ■'f!.T65.00 for 
apartments in the limited dividend housing project. The lower floor of 
the buildings would be available to handicapped people. 


Mr. David Nichols, Architect with the firm, with the aid of slides 
described the proposed site. He stated that they intended to retain many 
of the trees in the complex with pathways and a small park. He advised 
that the two high-rise buildings would be 13 storeys each with a maximum 
height of 120 feet, that the senior citizens building would contain lkf4 
suites and the limited dividend building would contain 101 suites. Mr. 
Nichols discussed parking and advised that 194 parking spaces would be 
provided - 171 of these being underground. 



Cont'd . . 
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Board of Administration, July 3, 1970 .... (BUILDING - 3) 
Clause 3 continued 


BRIEF HISTORY 

City Council at a Public Hearing on December 19th, 1966, approved 
the rezoning of this site f rom an RS-1 One Family Dwellinq District 
to a CD-I Comprehensive Development District subject to certain 
conditions, two of which being: 

(a) The detailed scheme of development (Senior Citizens 
development) to be first approved by the Technical Planning 
Board after advice from the Design Panel, such scheme of 
development to be residential in character and in accordance 
with the RM-1 District Schedule but not to exceed two 
storeys in height. 

(b) The owners to first dedicate a 10' wide lane allowance along 
the easterly side of the property and also first acquire from 
the City the westerly portion of the City-owned Lot D after 
approval to subdivide such Lot D has been first received from 
the Approving Officer; arrangements to be first made to lease 
back from the City the newly dedicated 10' wide lane allowance 
along the easterly side of the property until such time as the 
lane is opened by the City. 

Because of access problems to adjacent sites, the rezoning was 
subsequently ratified not including the westerly portion of Lot D. 

Council will recall that a request was recently submitted by the 
New Chelsea Society to purchase this westerly portion of Lot D which 
was subsequently approved by Counci] on April 14, 1970. 

The maximum floor space ratio permitted by Council's resolution 
at the time the existing Senior Citizens development was constructed 
was 0.50, The floor space ratio now proposed (0.73) would be 
similar to that recently approved for Senior Citizens developments 
on the 1400 Block East 12th Avenue and the 1400 Block East 13th 
Avenue . 

The Technical Planning Board, after advice from the Design Panel 
on architectural design, recommends that this development permit 
application be approved in accordance with the submitted ap- 
plication, such plans and information forming part thereof, 
thereby permitting the construction of an addition to the exist- 
ing apartment building for Senior Citizens located on this site, 
subject to the following conditions: 

(1) Prior to the issuance of the Development permit: 

(a) The sale of that portion of Lot D lying between the 
southerly production of the westerly and easterly boundarie 
of Block 13 to be first completed in accordance with the 
Resolution of City Council dated April 14, 1970. 

(b) Revised drawings are to be submitted to the satisfaction 
of the Director of Planning indicating: 

(i) details of all landscaping and treatment of open 

portions of the site including the proposed treat- 
ment of that portion of Lot D when it is no longer 
used for access purposes; 

(ii) the provision of 12 off-street parking spaces in 
accordance with the requirements of Section 12 
of the Zoning and Development By-law. 
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Report from Alderman Volrich, Chairman 2 

Standing Committee of Council 
on Community Development 

Clause #1 continued ; 

The following people spoke for or against the proposed complex: 
Mr. Rick Hannay - 3150 East 5Bth Avenue 

Mr. Hannay, Chairman of the Local Planning Advisory Committee, 
presented his personal opinions and spoke in opposition to the proposed 
development. He stated he felt the proposal was outrageous as there 
are many churches in the area now, that the project wo\ild increase the 
density in the area and he was opposed to high-rise buildings. 

Mr. Sol Jackson - 2723 East 52nd Avenue 

Mr. Jackson spoke in favour of the development and stated that 
althoiigh there are several senior citizens developments in Champlain 
Heights, more are needed. He emphasized the fact that especially the 
seniors and young adults could not afford to buy a home and therefore 
housing of this type was essential. 

Mr. V. Walters - 6996 Brooks Street 

Mr. Walters spoke in opposition to the project advising that there 
are four senior citizens developments within a two-block radius in the 
area now. He felt a high-rise was out of context with the other build- 
ings in the area. He emphasized the need for a medical centre which 
he felt was far more important than a development of this nature. 

Mr. Scott Stewart - 31^0 East 5^th Avenue 

Mr. Stewart spoke in opposition to the high-rise part of the 
development and stated that the higher density would increase the traffic 
in the area and will limit the parking for residents on 5^th Avenue. He 
too felt there was a good concentration of senior citizens developments 
in the area now. 

Mrs. Karen Door - 3130 East 5^th Avenue 

Mrs. Door spoke in opposition to the proposed development and 
stated her main concern was the preservation of people and that the 
higher density would detract from the preservation of people in the 
area. 

Mrs. Margaret Livingstone - 17^3 East 63rd Avenue 

Mrs. Livingstone questioned Mr. Youngberg on the density of the 
proposed development in relation to the parking "that is proposed. 
Mr. Yoiingberg advised that the parking wotild confonn. 

Mr. Don Richmond - 693^ Brooks Street 

Mr. Richmond spoke in opposition to the development. He did not 
feel this was the best use of this property and there are enough senior 
citizens linits in the area. He stated it was not the church that was 
the issue but the height of the buildings which are proposed. 

Mr. L. N. Fallot - 6702 Brooks Street 

Mr. Fallot questioned Fastor Davis on why a site in Burnaby or 
Surrey was not chosen as land and taxes would be cheaper. Fastor Davis 
advised that they require a centralized location. 

Mrs. V. R. Saville - 6963 Nanaimo Street 

Mrs. Saville questioned Mr. Youngberg as to what transportation 
facilities would be available and Mr. Youngberg advised that there are 
bus routes in the area. 
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Clause #1 continued ; 

Mrs. Rick Hannay - 31^0 East 5^th Avenue 

Mrs. Hannay questioned Pastor Davis as to who is going to operate 
the day care centre and Pastor Davis advised they have a qualified 
teacher to head the project. 

Pastor Davis then reviewed the proposal for the information of the 
people and stated amongst other things: 

(A) It is proposed to provide a park-like area with paths and 
walkways 

(B) That all the legalities with respect to parking will be 
adhered to 

(C) That the senior citizens housing in the area is full and 
there is need for more development of this kind. 

(D) This will not be a commercial development 

(E) They want the property to look beautiful as they value the 
property highly and do not want to sacrifice the area to a 
concrete jungle. 

The Chairman summarized by stating that a full report of this 
meeting will be presented to Council and Council will decide if the 
matter should proceed to a public hearing in view of the necessity 
of rezoning to allow the church and seminary school. He stated that 
no decisions and no approvals have been given. 

At the request of a member of the public a straw vote was taken 
from amongst the people left at the meeting. Six were in favour of the 
proposed development and 23 were opposed. 


The meeting adjourned at approximately 10:00 p.m 


REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON SOCIAL SERVICES 

October 24, 1974 


A meeting of the Standing Committee of Council on Social Services 
was held in the No.l Committee Room, third floor, City Hall, on 
Thursday, October 24, 1974, at approximately 1:30 p.m. 

PRESENT ; Alderman Rankin C Chairman) 

Alderman Marzari 
Alderman Gibson 

ABSENT ; Alderaan Hardwick 

CLERK ; G. Barden 


1. Civic Grant Request - Kinsmen Rehabilitation Foundation of B.C. 

The Committee had for its consideration a brief dated October 19, 
1974, from the Kinsmen Rehabilitation Foundation of B. C. reques- 
ting grant assistance for the following two programs which they 
claim would be eligible for cost sharing under the Canada 
Assistance Plan. The Committee also had for consideration a 
report from the Director of Social Planning on the Kinsmen 
Rehabilitation Foundation's request. 


A. Patient Care/Equipment Loan Program 

Medical & Rehabilitation Assistance 

for 284 City of Vancouver residents 

served from July 1, 1973 to June 30, 

1974 $39,469.00 

B. Patient Referral Program 

Involving 60 residents of the City 

of Vancouver referred through the 

Foundation to other commimity 

resources/services from July 1, 1973 

to June 30, 1974 $ 3,680.00 


$43,149.00 

The Executive Director, Mr. B. R. Fondrick, explained the objectives 
of the Kinsmen Rehabilitation Foundation are to raise and administer 
funds in the interests of rehabilitation of disabled persons. The 
Foundation also provides grants to outside agencies such as the 
Canadian Paraplegic Association and Opportunity Rehabilitation 
Workshop as well as running its own programs. 

Representatives of the Social Planning Department stated they are 
unable to see the need for a grant based on the information supplied. 
The Foundation is requesting a grant of $43,149 for two programs 
that were carried out between July 1973 and June 1974. Funds would 
then be redirected into other programs so that in actual fact the 
requested funding would be put toward unspecified programs. There 
has been no opportunity to assess these programs and there is no 
control over their criteria for assessing the needs in the community. 
Also, the specified program to be funded would have to be examined 
before it could be ascertained whether it would be eligible for 
Canada Assistance Plan funding. 


cont'd . . . 
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Clause No.l (continued) 

After further discussion, it was 

RESOLVED 

(a) THAT the report be received. 

(b) THAT the Social Planning Department put in writing all the 
points discussed that require answers from the Kinsmen 
Rehabilitation Foundation, meet with the Kinsmen Rehabilita- 
tion Foundation, and report back to an early meeting of the 
Committee. 

■A 

2. yest End Services Centre 

The Committee had for consideration the resignation of Robert A. 
Dunbar, Social Work Consultant with the City Health Department and 
Manager of the West End Services Centre. The Committee discussed 
the matter briefly but felt any action should await Dr. Bonham's 
attendance at a future meeting. It was also felt that a member of 
the Department of Human Resources should be present when this 
matter is discussed. 

Mr. Diinbar stated that the Management Team had met prior to his 
resignation and they felt a member of the Social Planning 
Department should be placed on the Management Team in an ex-officio 
position. He also suggested that his replacement be a person that 
is community orientated. Mr. Dunbar also reported a problem in 
filling the receptionist position at the centre. He stated the 
position should be set at the third step of the pay grade to 
enable them to hire the type of person that would be capable of 
handling the responsibilities of that key position. 

Following further discussion, it was 
RESOLVED 

THAT the report be received and the following items be 
considered at the next meeting: 

a. Terms of Reference for Manager position at the 
Centre regarding classification, background, etc. 

b. Auspices and funding for the Centre. 

\ c. Receptionist position - Reclassification. 

d. Dr. Bonham, Mr. Butler from the Department of Human 
; Resources, representatives from the V.M.R.E.U. and 

the City Personnel Department be present when these 
items are discussed. 


RECOMMENDATION 


3 • Community Information Centre - Vancouver Resources Board 

The Committee was advised that because the Provincial Government 
funding is from April 1st to March 31st, there will be no funding 
for community information centres for three months from January 1st 
to March 31st 1975. The Vancouver Resources Board at a meeting 
on August 2B, 1974, passed the following motion: 

"That the Standing Committee of Council on Social 
Services provide this funding during this interim 
period. " 


cont ' d 
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October 24, 1974 

Clause No. 3 (continued) 

It was noted that staff at the information centres are funded 
until March 31st, the funding is required for building operating 
costs only. 

Following further discussion, it was 
RECOMMENDED 

THAT funds be provided for the three-month 'period from 
January 1st to March 31st 1975 for commiinity information 
centre building operating costs subject to: 

(a) a report from the Director of Social Planning on funds 
required for building operating costs, and 

(b) the Director of Social Planning contact the Minister 
of Himan Resources to determine what funding they have 
available and what applications he has received to avoid 
duplication. 

Note: Council on October 22, 1974, agreed to hear a delegation 
from the Information Services Joint Committee and this 
Committee has requested to appear on November 12, 1974. 


The meeting adjourned at approximately 3:30 p.m. 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY DEVELOPMENT 



October 24, 1974 


A meeting of the Standing Committee of Coimcil on Community- 
Development was held in the Noo 1 Committee Room, third floor, City- 
Hall on Thursday, October 24, 1974 at approximately- 3:30 p»m. 


PRESENT ; Alderman Volrich (Chairman) 

Alderman Marzari 
Alderman Rankin 


ALSO PRESENT: 


Alderman Massey 


ABSENT: 


Alderman Harcourt (On Civic Business) 


CLERK: 


Do Bennett 


Adoption of Minutes 

The Minutes of the meetings held October 3 and October 10, 1974 
were adopted. 

RECOMMENDATIONS 


1, Street Vending 

Council on October B, 1974 referred a report of the City Engineer, 
the Director of Permits and Licenses and the Director of Social Planning 
dated October 4, 1974 (copy of which is circulated) to this Committee 
to receive delegations and a report reference and report back to Council. 

The City Engineer reviewed the report and showed slides which 
illustrated stands which were located on Granville Mall two weeks ago. 
' Mr. Jonathan Baker of the Social Planning Department showed slides which 
depicted the street vending operations in cities in Europe and Mr. Bill 
Friedel, street vendor, showed a few slides of European and local vendors. 

I The following delegations were heard: 

Mr. David Sadler who appeared on behalf of Mr. R. Specht appealed 
; the decision of the Director of Permits and Licenses who had requested 

the vendor to stop selling clothing from his stand as it was believed 
j these goods were not handicrafts. Mr. Sadler claimed the goods being 
! offered for sale are imported handicrafts and he showed samples of the 

type of clothing they were selling. 

i 

{ Mr. Bernard McKenna who presently operates a small shop facing 

Granville Mall in the Castle Hotel complex and sells jewellery requested 
that he be allowed to operate a larger than the guidelines stand which 
is four feet by eight feet on the mall in which he proposes to sell jade 
(raw and cut), crystal and china. 

Miss Janet Murphy appeared for Mr. Paul Calder who presently holds 
no permit on the mall and is applying for a three feet by six feet stand 
, to sell pottery and leatherwork. Miss Murphy requested that they be 
given a permit or that their $100.00 fee be returned. 

I Mr. Pat Jordan advised that he presently holds a permit on the mall 

to sell jewellery and/or leather goods and requested that he be given 
additional permits for more stands. 


Cont'd . . . 
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Clause #1 continued : 

Mr. Bill Friedel spoke on behalf of 13 mall vendors and directed 
his comments to the report of the City Engineer, the Director of Permits 
and Licenses and the Director of Social Planning dated October 4, 1974. 
He was opposed to several recommendations in the report. 

The Committee reviewed the Official's report and during discussion 
it was suggested that the City Engineer come up with four or five designs 
for kiosks with as much emphasis as possible on portability. It was 
the general opinion of the Committee that portable stands that could be 
clustered might be more desirable than dispersing the units in the six 
block radius. Some of the Aldermen were of the opinion that the present 
'box-like' stands were ugly especially when closed up at night. The 
Official's report had recommended that thirty stands should be the 
maximum allowed on the Granville mall, however, the Committee did not 
endorse a fixed niomber and suggested that the City Engineer exercise 
his existing authority \inder Guidelines 1 and 3 to control the number. 

Alderman Massey advised that there are four lane ends, two north 
and two south of Pender Street which could accommodate a 'street market'. 
The kiosks should be on castors so that in the case of a fire they could 
be rolled out of the way. The City Engineer was requested to carry this 
suggestion forward and present a report at an appropriate time. 

In dealing with the proposals of the Officials as contained in the 
report dated October 4, 1974 action was taken as follows: 

Proposal (l) (a) : 

RECOMMENDED 

THAT with respect to illegal vending activities by unlicensed 
individuals the receipt which is issued should be stamped clearly 
to show it in no way authorizes any vending activity. 

Proposal (l) (b) : 

No action was taken. 

Proposal (2) : 

RECOMMENDED 

THAT the City Engineer be requested to report in one month's time 
on four or five designs for stands; the design to emphasize 
portability with consideration being given to a design which would 
permit these stands to be placed in clusters. 

Proposal (3) : 

RECOMMENDED 

THAT the City Engineer apply Guideline 3 and prohibit the sale of 
hash pipes and drug apparatus on the streets. 

(Alderman Rankin is recorded as being opposed to this 
recommendation. ) 

The Committee took no further action on the balance of the proposals 
contained in the report, however, it was 

FURTHER RECOMMENDED 

THAT the City Engineer under his terms of reference be instructed 
to encourage handmade handicraft items whether it be specialty 
clothing or otherwise. 

(Alderman Volrich is recorded as being opposed to this 
recommendation. ) 


Cont'd . . • 
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Clause #1 continued ; 

The Committee then dealt with the appeals which had been presented 
this day and 

RECOMMENDED 

(A) THAT Mr. R. Specht's appeal as presented by Mr. D. Sadler 
to be permitted to sell imported handicraft clothing be 
allowed. 

(Alderman Volrich is recorded as being opposed to this 
recommendation. ) 

(B) that Mr. Bernard McKenna's appeal to operate a stand larger 
than the guidelines would permit, be denied. 

(C) THAT Mr. Paul Calder's appeal as presented by Janet 
Murphy, for a permit to operate a stand on the mall 
be approved. 

(Alderman Volrich is recorded as being opposed to this 
recommendation. ) 

(D) THAT Mr. Pat Jordan' s appeal for additional permits be 
denied. 


\ 2o Neighbourhood Pub Application - 
i 27^6 East Hastings Street 

At a meeting of the Standing Committee on October 3, 1974 the 
Committee deferred consideration of this application in order to give 
the members of the Committee an opportunity to review this location. 

The amenity report indicated what is in the surrounding vicinity 
and that the area is probably suitable for a neighbourhood pub but 
consideration should be given to its close proximity to the Canadian 
: Legion and the proposed new hotel site in the 2S00 Block Franklin 
Street o It should be noted, however, that there is an existing beer 
parlour at Victoria and Powell Streets, almost exactly one mile distant. 

Your Committee reviewed this request for a pub and 

RECOMMENDED 

THAT no action be taken to approve this application. 


The meeting adjourned at approximately 5:50 p.m. 
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PART REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON WATERFRONT AND ENVIRONMENT 

October 24, 1974 


A meeting of the Standing Committee of Council on Waterfront and 
Environment was held in the #2 Committee Room, third floor, City 
Hall on Thursday, October 24, 1974, at approximately 3:30 p.m. 

PRESENT: Alderman Pendakur (Chaiman) 

Alderman Gibson 
Commissioner DuMoulin 

ABSENT : Alderman Linnell 

Alderman Massey (on Civic Business) 

CLERK: M. Cross 


Minutes of the Meetings of October 3rd and -lOth were adopted. 
INFOra^ATION 

1. Liaison with the City of North Vancouver 

The Chairman advised that the City of North Vancouver had set up 
an Ad Hoc Committee to liaise with the City of Vancouver Water- 
front and Environment Committee on any matters affecting the 
north shore of the Burrard Inlet waterfront. The two represen- 
tatives of the City of North Vancouver, Alderman M. Macdonald 
and Mr. T. Scott, City Engineer, were present to outline their 
views to the Committee. 

Alderman Macdonald advised that they were primarily interested 
in the routing of vehicular traffic across the Inlet and wished 
to be advised when any streets in Vancouver involving routing 
to the North Shore are closed. With respect to the streets that 
are already scheduled for closure they are interested in the 
re-routing arrangements. 

Mr. R. J. Spaxman, Director of Planning, advised that technical 
matters with respect to Burrard Inlet are being handled by a 
Burrard Inlet Waterfront Committee. The Chairman suggested that 
the North Vancouver representatives meet 'with Mr. Spaxman, as he 
is a member of this Committee, to determine the results of the 
Burrard Inlet Committee's studies. 

With respect to the re-routing of traffic through Vancouver to the 
North Shore, Mr. Spaxman agreed to provide copies of the Downtown 
Study to the representatives of North Vancouver. 

RESOLVED 

THAT the representatives of the City of North Vancouver, 
Alderman M. Macdonald and Mr. T. Scott, City Engineer, 
be thanked for expressing their concerns with respect to 
the Burrard Inlet waterfront. 

FURTHER THAT the Committee extend to them all possible 
co-operation with respect to cross- Inlet problems. 

RECOMMENDATION 

2. Development Permit Application #68065 - 
North Foot of Bute Street 

On October 3, 1974, the Committee deferred consideration of this 
Development Permit Application for a temporary office building 
until the Regional Manager of Gulf Oil could appear before the 
Committee to outline their long range plans for the site. 

cent ' d ... 
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Clause No. 2 (continued) 

Mr. A. W. Torrell, Corporate Manager, Gulf Oil of Canada, 
presented a brief (on file in the City Clerk's Office) 
advising the Committee that Gulf Oil is presently studying 
their requirements for the Vancouver area. An alternative 
location to the Bute Street terminal is a possibility, but 
no definite or specific plans had been formulated or approved. 
Mr. Torrell stated that it was the intention of Gulf Oil to 
keep the Committee informed of their long-term plans as they 
are developed. In answer to a query as to why the building 
was already on the site Mr. Torrell advised that they were 
not aware that a development permit application was needed 
for a temporary unit. The Committee felt as Gulf Oil had 
asked for approval for only one to two years it was an 
indication that they were definitely in a planning process 
and therefore 

RECOMMENDED 

THAT Development Permit Application #6S065 to erect 
a portable 10' x 40 ' temporary office building be 
approved for a limited period of twelve months, such 
limited period to commence from the date the portable 
building was placed on the site. 


3 . Point Grey Road Waterfront 

The Chairman advised that he had prepared a memorandum for 
the Committee containing the following suggested policy 
goals for the Point Grey Road Waterfront: 

" (a) . The emphasis in this area must be on the 

enhancement and preservation of the unique 
natural ecology of this particular waterfront. 
At the present time, the beach is an unspoiled 
tidal area which is the last remaining example 
of such a beach in Vancouver. 

(b) We must make the entire Point Grey Road Waterfront 
available for public. The idea here is to provide 
a very low density, walking and sightseeing beach 
for families. The balance between the level of 
activity and the survival of marine animals and 
birds is a delicate one. The objective is to 
provide public access to the beach but yet clearly 
emphasizing the preservation of the unique eco- 
logical character. Whatever we do here, we should not 
encourage, even in the remotest possible way, the development 
of another Coney Island or even Spanish Banks. The emphasis 
should be on accessibility solely to pedestrians. 

(c) We must try to expand the narrow street ends that 
we own or buy alternate properties in key locations 
to provide several penetration points to the beach 
as well as making available to the public at large 
several areas at the edge of the water itself for 
family recreation. These could include view areas, 
seating areas, playing areas and picnic areas. The 
playing areas should include creative play areas for 
children and tennis, badminton, etc. for adults. The 
view areas would provide a fantastic range of views 
of English Bay and the North Shore. 

(d) The emphasis should shift from mere property acquisition 
and do nothing else to providing reasonable and safe 
public access to the waterfront and creating arees for 
family recreation. West of Bayswater Street, the 
usable beach is below the high water mark, hence no 
legal tangles are expected. East of Bayswater Street, 
most of the usable beach is above the high water mark 
and therefore in the private property owners' domain. 
Our policy goal in that area will have to be to make 

an effort to acquire the riparian rights or some other 

cent 
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(2) The off-street parking areas are to be provided including 
surfacing and curbing in accordance with the approved 
drawings and Section 12 of the Zoning and Development By- 
law within 60 days from the date of any use or occupancy of 
the proposed development and thereafter permanently maintained. 

(3) All landscaping and treatment of the open portions of the 
site to be provided in accordance with the approved drawings 
within six months from the date of any use or occupancy of 

the proposed development and thereafter permanently maintained; 
the southerly portion of the site now used for vehicular 
access to the adjoining site is to be landscaped in accordance 
with the approved plans when the vehicular access is no 
longer required." 

The Technical Planning Board 's recommendation of approval is 
subject to City Council 's concurrence permitting the change in 
the floor space ratio. 


Your Board submits the foregoing report of the Director of Planning 
with respect to floor space ratio for CONSIDERATION and RECOMMENDS 
that the recommendations of the Technical Planning Board be endorsed. 


4. Use of the building at 2025 West 16th Ave. 
X-Kalay Foundation Society 

City Council on November 4, 1969, when dealing with Development Permit 
Application 49488 to use an existing building at 2025 West 16th Avenue 
for the "X-Kalay Foundation Society" resolved that: 

"The Technical Planning Board be advised the City Council's view is 
that the proposed use of the building at 2025 West 16th Avenue, by 
the X-Kalay Foundation Society, should be permitted for a period 
of one year on the understanding the whole matter will be further 
reviewed for report back to Council within six months time; 

FURTHER THAT this permission be restricted to not more than 
nineteen residents, as recommended by the Medical Health Officer." 


The Director of Planning reports that: 


"The Technical Planning Board on November 7, 1969, approved 
Development Permit Application #49488 permitting the rehabilitation 
centre for a limited period of one year expiring November 30, 1970, 
for nineteen residents only, subject to certain conditions. 

On an appeal to the Board of Variance from the Decision of the 
Technical Planning Board the Board of Variance amended the 
decision of the Technical Planning Board by adding the words 
'Finally for nineteen persons at the end of November 30, 1970.' 

As certain requirements prerequisite to the issuance of the 
Development Permit, were not completed by the Applicant, the 
Development Permit could not be issued until February 27, 1970. 
The development permit as issued included a requirement that three 
off-street parking spaces, in compliance with the regulations of 
the Zoning By-law, be provided by no later than April 30, 1970, 
and that all other required works be completed by July 15, 1970. 

Since issuing the Development Permit no further correspondence has 
been received by the Planning Department from surrounding property 
owners regarding the use of 2025 West 16th Avenue." 
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form of guarantee to public access as redevelopment 
in this area takes place. We must also examine the 
possibility of acquisition of riparian rights through 
amendments to the Zoning By-law and in exchange of 
development bonuses with the property owners concerned. 

(e) A thorough review of development control procedures 
within the planning process must be undertaken in 
order to emphasize and make possible a better public 
beach area and preserve its natural state. An example 
of this would be not to demand setbacks on Point Grey 
Road but to demand setbacks at the water's edge. 

(f) As a policy goal, we must look at the properties 
that we already own simply as a land bank and not 
be hung up on pinning down public facilities at 
those locations. " 


The Chairman hoped that these policy goals could, be approved 
in principle by the Committee and circulated to a wide variety 
of organizations for discussion and comment. After comments 
are received the suggested policy goals may have to be amended 
before they are presented to Council for endorsation. 


RECOMMENDED 


A. THAT the memorandum dated October 11, 1974, from the 

Chairman of the Standing Committee of Council on Water- 
front and Environment, including the appended history 
and background re Point Grey Road Waterfront , be circu- 
lated to the following for discussion and comment back 
to the Committee: 


(i) Kitsilano Local Area Planning Office 

(ii) Director of Legal Services 

(iii) Director of Finance 

(iv) City Engineer 

(v) Director of Planning 

(vi) The Board of Parks & Recreation 

(vii) Vancouver City Planning Commission 

(viii) Save Our Park Land Association 

(ix) Ratepayer Groups concerned with the Point Grey 
Road Waterfront 

(x) Other interested groups 

B. THAT the Chairman of the Standing Committee of Council on 
Waterfront & Environment be authorized to discuss this 
matter with the B. C. Minister of Recreation and 
Conservation and seek his beneficial assistance to 
establish this area as a natural waterfront for 
conservation. 


C. THAT the Standing Committee on Waterfront & Environment, after 
hearing from the groups in (A) above and considering the res- 
ponses, make final recommendations to be considered by City 
Council at a Public Meeting. 


The meeting adjourned at approximately 4:30 p.m. 



REPORT TO COUNCIL 

STANDING COmilTTEE OF COUNCIL 
ON HOUSING 


October 29, 1974 

A meeting of the Standing Committee of Council on Housing was 
held in the No. 1 Committee Room, Third Floor, City Hall, on Tuesday, 
October 29, 1974 at 10:30 a.m. 

PRESENT: Alderman Harcourt (Chairman) 

Alderman Massey 
Alderman Volrich 

ABSENT: Alderman Rankin (On Civic Business) 

CLERK: R. Demofsky 


Adoption of Minutes 

The Minutes of the meetings held September 24, 1974 and October 15, 
1974 were adopted. 


INFORMATION : 

1. United Housing Foundation - Acquisition of Property 
in Champlain Heights 

The Housing Committee, on September 17, 1974, when considering a 
letter from the United Housing Foundation requesting an additional ten 
acres in the Champlain Heights area, referred this matter to the 
appropriate City Officials for a report. 

Submitted for the Committee's consideration was a report from the 
Planning Department dated October 8, 1974, regarding the above noted 
matter. The report stated in part: 

"Until a decision is finally made on the plan for Champlain 
Heights, it would, in our view, be premature to make a 
commitment. It is, therefore, recommended that consideration 
of the request be deferred until a final decision is made 
on a plan for Areas E & F - Champlain Heights." 

RESOLVED, 

THAT this report be received. 


RECOMJ^IENDATION : 

2 . New Housing in the Downtown East Side Area 

The Social Services Committee, on October 3, 1974, when dealing 
with a petition from the Downtown Eastside Residents Association dated 
September 30, 1974, regarding an immediate start to new housing in 
the Downtown Eastside, resolved that this be referred to the Standing 
Committee on Housing and that the Director of Legal Services be asked to 
examine Chapter 4, Section 4 (a) and Chapter 5 Section (1) of the 
Archaeological and Historic Sites Protection Act and advise the Standing 
Committee on Housing whether these sections may be of use to the City 
in controlling the use of existing structures in the Gastown and 
Chinatown Historic Areas. 

Submitted for the Committee's consideration v^as the above noted 
communication from the Downtown Eastside Residents Association 
which strongly urged that new housing projects be started in the 
Downtown Eastside immediately. (This is on file in the City Clerk's 
Office. ) 

The Chairman stated he had advised Federal Officials of the 
current situation with respect to closures of housing units in 
the Downtown Eastside area due to non-compliance with City 
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by-law requirements. He further advised of the City's author- 
ization to construct additional housing in this area, and that 
the possibility of further housing was being investigated. Also 
that he would be meeting with the Minister of Housing in the 
very near future to discuss funds available in the Provincial 
Government budget for housing. Mr. Bruce Eriksen, President of 
the Downtown Eastside Residents Association submitted a letter 
from the Minister of Housing dated October 9, 1974, which stated 
in part : 


"As far as the Provincial Government of B. C. is concerned, 
I have indicated to Central Mortgage and Housing Corporation 
and the City of Vancouver that we believe that more dwellings 
of the Oppenheimer type should be built and that we are 
prepared to finance their construction." 


- Archaeological and Historic Sites Protection Act 

Submitted for the Committee's consideration was a report from the 
Director of Legal Services dated October 24, 1974, regarding the 
above noted matter. It stated in part: 

"It is fair to say, therefore, that indirectly this statute would 
have the effect of controlling the use of existing structures 
in the designated area. Members of the Committee should be 
aware, however, of the new Historic Area District Schedules 
enacted very recently by the Zoning and Development By-law. 
Under these schedules there is much greater discretionary 
control . " 

RECOMMENDED , 

A. THAT all departments involved with the development of 
social housing in the City of Vancouver (e.g. Permits and 
Licenses, Planning, Building, and Engineering) be instructed 
to give any matters pertaining to such housing immediate 
attention to thus facilitate development. 

B. THAT the communication from the Downtown Eastside Residents 
Association dated September 30, 197 4, regarding an immediate 
start to new housing in the Downtown Eastside be received. 

C. THAT the Chairman report back with results of his meeting 
with the Minister of Housing regarding housing funds in the 
Provincial Government budget. 

D. THAT the report of the Director of Legal Services regarding 
Archaeological and Historic Sites Protection Act dated October 
24, 1974, be received. 


3 . Chairman's Reports 

i . Housing Goals 

The Chairman advised that in view of his recent discussions 
with the Federal Government Officials on the present 
Vancouver housing situation, he would report on the Housing 
Goals at a later meeting. 

ii . Progress Report on Housing Projects 

Submitted for the Committee's consideration was a report 
outlining progress to date on all social housing projects in 
the City of Vancouver. 
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The Chairman advised that on October 1, 1974, the City hired 
Ann McAfee as a housing co-ordinator . One of her many 
responsibilities would be to prepare monthly reports on the 
status of all social housing projects in the City. Such a 
process would reveal any problems being encountered, and 
indicate specifically a reason for any delays in housing 
development, thus expediting these housing projects. 

The Chairman reviewed the report with the Committee and the 
following projects were discussed: 

East End Lions - 788 Commercial Drive 

Collingwood United Church - N.W. Corner of School and Harold 

East Enders and Amherst Lions - Renfrew between 18th and 
19th Avenues 

Site at 5th Avenue and Renfrew Street 

- 1650 Haro, 1655 Barclay, and 1648 Nelson 
Haro Park Site - N.W. Corner of Bute and Haro 

- 1280 Nicola Street 

Shon Yee Society - 260 East Pender Street 


Representatives of the Shon Yee Housing Society submitted a 
brief for the Committee's consideration advising that in the past 
two years they had been consulting and negotiating with the three 
levels of government to start a housing project. The cost of this 
project had increased considerably. The brief (which is on file in 
the City Clerk's Office) also outlined the financial aspects of this 
project and concluded with the following: 

!• For the City part : We request the City to sell to the Society 

Site C, bounded by Pender Street, Jackson Avenue, Keefer Street, 
and Gore Avenue, for approximately $2.50 per square foot and not 
at market price. Annual property taxes on the property should 
be exempted. 

II. The Provincial and Federal Governments both agree to subsidize 
the pensioners up to a maximum of 2/3 of the rent. 

III. That the Pensioner should pay up to 1/3 of their monthly pension 
for the rent instead of 1/4 . 

The Chairman advised that one of the major problems being encountered 
by this project was negotiating the purchase price acceptable to 
both the City and Shon Yee Housing Society for the site. However, 
negotiations were getting closer. Also that one of the former owners 
of the building site had started action in the Supreme Court to 
contest the City's title. 

Chinatown Lions 

A representative of the Chinatown Lions advised the Committee 
that this organization was in basic agreement with the City as to 
land costs on the western portion of the site bounded by Campbell, 
Union, Raymur, and Venables and could acquire it just as soon as 
they form a non-profit society. 

G.V.R.D. Family Housing Project on South Side of Grandview 
Highway Between Penticton and Slocan Streets 

14th Avenue Between Renfrew and Nootka Street 

East Side of Semlin Drive Between Triumph and Pandora Streets 
Charles Adanac Area 

Downtown Eastside Residential Facility - D.E.R.F. 
Single Women's Housing 1800 East 5th Avenue 

Mr. D. Vanin of G.V.R.D. advised the Committee that in view of 
certain design difficulties this project was being redesigned to 
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meet both C.M.H.C. and City requirements. 
Site at Grandview Highway and Kamloops Street 

Submitted for the Committee's consideration was a brief from 
the G.V.R.D. dated October 29, 1974, on the above noted site. 
Due to lack of time this brief was tabled for further discussion 
at a later meeting. 

Mr. W. Casson, Director of Housing, G.V.R.D., requested to have 
the G.V.R.D. excluded from co-ordination of the Antoinnette Lodge 
Housing Project, there-by eliminating one level of government and 
leaving the co-ordination function with the Provincial and Federal 
Governments . 


NOTE: 


He further advised that the G.V.R.D. and the Provincial Government 
had written to the Federal Government requesting their participation 
in the subsidization of non-profit housing. 

RECOMMENDED, 

A. THAT the G.V.R.D. be excluded from the co-ordination of the 
Antoinnette Lodge Housing Project, thus leaving co-ordination 
with the Federal and Provincial Governments. 

B. THAT the Mayor be requested to send a telegram to the Federal 
Minister of Urban Affairs supporting the plan of the Provincial 
Government and the G.V.R.D., requesting that the Federal 
Government participate in Section 44, subsidies for the con- 
struction of Section 15 (non-profit) housing; pointing out that 
lack of such Federal Government participation would have a 
detrimental effect upon all non-profit housing projects in the 
City of Vancouver. 

Council at its meeting on October 29, 1974, approved the above } 
recommendation of the Housing Committee. j 


C. THAT the rezoning application from the East End Lions with 
respect to the site at Commercial and Adanac,from RIl-3 to 

CD-I, with a floor space ratio of 2.2, be placed before a public 
hearing to be held on November 26, 1974. 

D. THAT Council approve, in principle, the sale of Site C, 
bounded by Pender Street, Jackson Avenue, Keefer Street, and 
Gore Avenue, to the Shon Yee Housing Society for the construction 
of a senior citizen housing project, and refer this matter to 
the Standing Committee on Finance and Administration for consid- 
eration of a new policy where-by City-owned land would be made 
available to non-profit organizations at less than market value. 

E. THAT the Chairman report back on further progress on housing 
projects to a later meeting of this Committee. 


4 , Inside Rooms in the Downtown Eastside 

At an "In Camera" meeting of the Housing Committee on October 15, 
1974, when dealing with a verbal report from the Medical Health Officer 
regarding approximately 700 rooms in the core area not complying with 
the natural light and ventilation requirements in tiie Lodging House By- 
law, it was resolved that the Medical Health Officer meet with the Fire 
Chief and report back to the next meeting of the Housing Committee 
with his recommendations. 

Submitted for the Committee's consideration was a report from the 
Medical Health Officer dated October 25, 1974, regarding an amendment 
to the Lodging House By-law. This report, which is on file in the City 
Clerk's Office, stated in part: 


Cont'd . 


646 


standing Committee of Council 
on Housing 
October 29, 1974 

- 5 - 

"After consultation with members of the Law Department, it 
was ascertained that Section 8-3 and Section 10 - 1 of the 
By-law were intended to govern new construction. These 
sections, however, are contained in the National Building Code, 
and therefore could be deleted from the Lodging House By-law. " 

The Medical Health Officer advised that approximately 100 of 
these "Inside Rooms" could not possibly conform to By-law requirements 
and should be closed while the remaining 600 conform to a lesser 
degree and should remain open. 

RECOMMENDED, 

THAT the Director of Legal Services be instructed to amend 
the Lodging House By-law by deleting Section 8-3, and 
Section 10-1, and inserting a section concerning light 
and ventilation to govern the existing rooms. 


INFORMATION ; 

5 . Francis Fay Hotel 

Submitted for the Committee's consideration was a report from 
the Medical Health Officer dated October 25, 1974, regarding the 
Francis Fay Hotel, 561 East Hastings Street. The report stated: 

"The Director of Environmental Health has had a number of 
conversations with Mr. David Chong, solicitor representing the 
Francis Fay Hotel with regard to the fact that the Health 
Department will not be able to issue an Operators Permit for 
these premises. 

We have stated to Mr. Chong that it will be our intention to 
ask for vacant possession of the living accommodation at 561 
East Hastings Street effective December 1, 1974. 

We have recently received correspondence from Mr. Chong with 
attached statements from a number of tenants in the building, 
which he requested we bring to the attention of council. This 
correspondence is submitted to the Housing Committee for any 
action that they deem necessary." 

The Director of Environmental Health advised that the work 
required in this hotel was basic maintenance such as painting and 
general cleaning up. 

RESOLVED, 

THAT the report of the Medical Health Officer dated October 21, 
1974, regarding the Francis Fay Hotel, 561 East Hastings Street, 
be received. 


The meeting adjourned at approximately 12:10 p.m. 


* * * 


647 


CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 


A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, November 12, 1974, in the Council Chamber 
commencing at 2.00 p.m. 

PRESENT : Mayor Phillips 

Aldermen Bowers, Harcourt, Hardwick, 
Linnell, Marzari, Massey, 
Pendakur and Volrich. 

ABSENT : Aldermen Gibson and Rankin. 


PRAYER . 

The proceedings in the Council Chamber were opened with 
prayer . 


'IN CAMERA' MEETING . 

Council was advised that there were no matters for consideration 
'In Camera' this day. 


ADOPTION OF MINUTES . 

MOVED by Aid. Linnell 
SECONDED by Aid. Marzari 

THAT the Minutes of the Special Council Meeting (Court of 
Revision) of October 31, 1974, together with the Minutes of the 
Regular Council Meeting of November 5, 1974, including the 'In 
Camera' portion, be adopted. 

- CARRIED UNANIMOUSLY 


CONDOLENCE - CHARLES BENTALL . 

MOVED by Aid. Linnell 
SECONDED by Aid. Pendakur 

THAT Council express its sincere condolences to the family 
of the late Charles Bentall whose name is recorded in the City's 
Civic Merit Book. 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE . 

MOVED by Aid. Linnell 
SECONDED by Aid. Pendakur 

THAT the Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 
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UNFINISHED BUSINESS 


1 , Funding of Information Centres . 

council was advised that the Chairman of the Information 
Services Joint Committee (Ms. Pat Boyce) who had requested to 
appear before Council as a delegation on the matter of funding 
of information Centres, has withdrawn her request. 


2 . P.N.E. Parking Problem 

2 (i) Minimum Fines - parking . 

Council deferred consideration of this item, and the report 
from the Director of Legal Services on Minimum Fines, pending the 
hearing of delegations later this day. 


COMMUNICATIONS OR PETITIONS 

Donation to Archives Building - 
Bust of Major J.S. Matthews. 

The Council noted a letter from Mrs. Theresa Galloway, under 
date of November 4, 1974, wherein she offered to have a bust of 
the late Major Matthews commissioned and donated to the City, to be 
placed in a prominent location in the Archives Building. 

MOVED by Aid. Linnell 

THAT Mrs Galloway's offer to have a bust of the late Major 
J.S. Matthews commissioned and donated to the City, be accepted 
with sincere appreciation, and the City offer its co-operation 
in this regard, the arrangements to be left with the City Clerk. 

- CARRIED UNANIMOUSLY 


MANAGER'S, DEPARTMENT AND OTHER REPORTS 


A. MANAGER'S GENERAL 
REPORT 

November 8, 1974. 

Works and Utility Matters 
November 8, 1974. 


Council considered this report, which contains two clauses, 
identified as follows: 


Cl-1. Water Main Installations - 1974 Capital Budget. 
Cl-2. Sidewalk Ramps. 


Council took action as follows: 


Water Main Installations 

- 1974 capital Budget. (Clause 1 ) 

MOVED by Aid. Pendakur 

THAT the recommendation of the 
this clause, be approved. 


City Manager, contained in 

- CARRIED UNANIMOUSLY 
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Works and Utility Matters 
November 8, 1974 (Cont'd. ) 

Sidewalk Ramps (Clause 2) 

In considering this clause Council was advised that the 
estimated amounts shown in the sixth paragraph should read 
$1.7 million instead of $2.1 million, and $.85 million instead 
of $1.25 million. 

MOVED by Aid. Pendakur 

THAT the recommendation of the City Manager contained in this 
clause be RECEIVED . 

- CARRIED UNANIMOUSLY 


Building and Planning Matters, 
November 8, 1974. 


Council considered this report, which contains two clauses, 
identified as follows: 

Cl.l. Proposed Body Shop Extension - Brown Bros. Motors, 

1226 East 67th Avenue. 
Cl.2. Surplus Lands - Locarno Park Area. 

Council took action as follows: 

Proposed Body Shop Extension - 

Brown Bros . Motors , 

1226 East 67th Avenue, (Clause 1 ) 

MOVED by Aid. Harcourt 

THAT consideration of this clause be deferred, pending the 
hearing of a delegation from Mr. Netupsky. 

- CARRIED UNANIMOUSLY 


Surplus Lands - 

Locarno Park Area (Clause 2) 

MOVED by Aid. Bowers 

THAT with respect to Lot 4, Block 133, D.L. 540, the Supervisor 
of Property and Insurance be directed to investigate sub-division 
of this lot for single-family housing, or the possibility of entering 
into a joint sub-division with Community Builders Ltd., the owners 
of the adjacent lot, for this same purpose, and report back. 

- (carried) 

MOVED by Aid. Massey 

THAT the foregoing motion of Alderman Bowers be deferred 
until the next meeting of Council. 

- LOST 

(Aldermen Bowers, Harcourt, Hardwick, Linnell, Marzari, 
Pendakur, Volrich and Mayor Phillips opposed) 


The motion to defer having lost, the motion by Alderman 
Bowers was put and CARRIED. 

(Alderman Massey opposed) 

Cont'd 
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Building and Planning Matters, 
November 8, 1974. (Cont'd) 


Surplus Lands - Locarno Park Area, 
(Clause 2) (Cont'd) 

MOVED by Aid. Bowers 

THAT the Director of Planning and the Supervisor of Property 
and Insurance be directed to investigate further the development of 
the area bounded by Point Grey Road, Wallace Street, 2nd Avenue and 
Jericho Park, for senior citizens' housing, and report through the 
Standing Committee on Housing. 

- (amended) 

MOVED by Aid. Volrich (in amendment) 

THAT the words "senior citizens'" in Alderman Bowers' motion 
be struck. 

- CARRIED 

(Aldermen Bowers, Pendakur and Marzari opposed) 

The amendment having carried, the motion, as amended and 
reading as follows, was put and CARRIED. 

'MOVED by Aid. Bowers, 

THAT the Director of Planning and the Supervisor 
of Property and Insurance be directed to investigate 
further the development of the area bounded by Point 
Grey Road, Wallace Street, 2nd Avenue and Jericho Park, 
for housing, and report through the Standing Committee 
on Housing - ' 

- CARRIED 

(Aldermen Linnell, Marzari and Pendakur opposed) 


MOVED by Aid. Linnell 

THAT the land in Block 130 not be disposed of at this time, 
subject to review in the future after a comprehensive plan for 
the Jericho/Locarno area can be prepared. 

- CARRIED 

(Aldermen Bowers and Pendakur opposed) 


Finance Matters, 
November 8, 1974 . 

Council considered this report, which contains three clauses, 
identified as follows: 

Cl.l. Progress Report on the Installation of the Honeywell 
Computer . 

Cl-2. Window Cleaning and Janitorial Services of Civic 

Buildings . 
Cl.3. City Hall Information Centre. 

Council took action as follows: 
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Clause 4 continued 

The Medical Health Officer reports that: 

"This Department has received no complaints within the past six 
months which involved the X-Kalay Society at this address. 
However, an inspection on March 29, 1970, revealed that 
sleeping accommodation existed as follows: 23 single beds, 
2 double beds, and 3 cribs. An order was issued by this 
Department to the Society to reduce the sleeping accommodation 
to the approved number of 19 beds immediately. 

A further recheck was made on June 5, 1970, and Mr. E. Allard. 
at this time, admitted to an occupancy of 25 adults, and 3 
infants. The bed count indicated 28 beds and 3 cribs. 
Mr. Allard stated that he did not intend to reduce the occupancy 
to 19 and, furthermore, he would never turn anyone away from 
the door who was in need of help regardless of how much room 
was available. 

Our efforts to persuade the X-Kalay Society to comply with the 
maximum occupancy of 19 persons, as set by City Council on 
advice of the Medical Health Officer, have been unsuccessful. 
We have experienced some difficulty in making inspections of 
these premises to ascertain the existing occupancy. 

This Department is postponing any further action in regard to 
these premises pending receipt by Council of this report." 

The Director of Social Planning/Community Development reports that: 

"On June 17, 1970, a letter was received from Mrs. Gordon Clark 
of 2116 West 39th Avenue, writing on behalf of her sister-in- 
law, who lives next to X-Kalay. The letter complains of noise 
coming from the X-Kalay house and obscene language. No other 
complaints have been received by the Social Planning Department 
from the residents of the area concerning the manner in which 
the X-Kalay building and grounds are being maintained, nor have 
any complaints been received concerning the behaviour of X-Kalay 
residents . 

On December 2, 1969, a letter was received from the Children's 
Aid Society incorporating a report from a former resident of 
X-Kalay that was critical of the treatment she received from 
the Society, of the fee charged for services rendered and that 
the required condition of becoming a member of the Society was 
the turning over of her personal assets (in excess of $6,000.00) 
to X-Kalay. 

On December 5, 1969, a letter was received from another resident 
of the X-Kalay Society, praising that Society for the excellent 
care and treatment she had received. 

In December 1969, Mr. E. R. Rickinson, Deputy Minister of 
Social Welfare, forwarded a copy of a letter sent to him by 
Mr. Berner, Executive Director of X-Kalay, requesting financial 
support from the Province. The letter, dated December 17, 1969, 
included the admission by Mr. Berner that 'our resident 
population has doubled in a period of two months'. It thus 
suggested that the Society was not limiting its number of 
residents to nineteen, as required by City Council. 

At a meeting of the Community Services Co-ordinating Committee 
(COSEC) , comprised of officials from the Provincial Department 
of Social Welfare, United Community Services and the City of 
Vancouver, it was resolved: 'that no financial assistance be 
recommended for X-Kalay Society as long as X-Kalay requires 
residents to convey all their property, real and personal, 
to the Society and because X-Kalay 's present accounting pro- 
cedures are considered inadequate.' 


cont 'd . 
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Finance Matters, 
November 8, 1974. ( Con t ' d ) 


Clauses 1 and 2 . 

MOVED by Aid. Pendakur 

THAT the recommendations of the City Manager, contained in 
clauses 1 and 2 of this report, be approved. 

- CARRIED UNANIMOUSLY 

City Hall Information Centre, 
Clause 3 . 


MOVED by Aid. Hardwick 

THAT uniforms for the Information Clerks, at a cost of $130 
be approved . 

- LOST 

(Aid. Bowers, Linnell, Marzari, Massey and Pendakur opposed) 


MOVED by Aid. Marzari 

THAT a Pamphlet Rack for the Information Centre, at a cost 
of $100, be approved. 

- CARRIED UNANIMOUSLY 


Property Matters, 
November 8, 1974 . 

Council considered this report, which contains five clauses, 
identified as follows: 

Cl.l. Acquisition for Arbutus-Burrard Connector, 

E.h Lot 6, Block 267, D.L. 526. 1842 West 5th Avenue. 
Cl.2. Acquisition for Family Housing Project, 

Lot 55, Blocks 3 & 4, D.L. 339, N.E. k 

Known as 6291 Frontenac. 
Cl.3. Acquisition for Family Housing - Site III 

Lot 6 of Subdivision B, Block 108, D.L.'s 

36 and 51, 4893 Boundary Road. 
Cl-4. Acquisition for Family Housing - Site III 

Lot 7 of Sub .A. Block 108, D.L.'s 36 and 51, 

4805 Boundary Road. 
Cl-5. Demolitions. 

Council took action as follows: 

Clauses 1 - 5 . 

MOVED by Aid. Harcourt 

THAT the recommendations of the City Manager, contained in 
clauses 1, 2, 3 and 4, be approved, and clause 5 be received for 
information . 

- CARRIED UNANIMOUSLY 
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MANAGER'S, DEPARTMENT AND OTHER REPORTS (Cont'd) 

B. DEPARTMENT GENERAL 

REPORT, November 8,1974 . 

Building and Planning Matters, 
November 8, 1974. 


Progress on Shaughnessy Hospital 
Expansion Impact Study (Clause 1 ) 

MOVED by Aid. Linnell 

THAT the British Columbia Medical Centre be requested to 
give a report reference to City Council on Tuesday, November 26, 
1974, on the proposed development concept of the Shaughnessy 
Hospital Expansion. 

- CARRIED UNANIMOUSLY 


Fire and Traffic Matters, 
November 8, 1974. 


Bus Route - No. 21 Kerr Bus. 
(Clause 1) 

Council deferred consideration of this report, pending the 
hearing of a delegation later this day. 


C. Divisional Reorganization of Accounting- 

Budqet- Payroll Functions, Finance Department . 

The City Manager submitted the following report, under date 
of November 7, 1974. 


"The City Manager has received a report from the Director of Finance, which 
is on file in the City Clerk's Office, summarized as follows: 

i "The Accounts Division, under the Comptroller of Accounts, performs the City's 
accounting work, budget preparation and review, and payroll preparation and 
distribution. It is a complex set of functions, employing 29 staff. 

The workload in this area has been steadily growing in quantity and complexity 
over the last several years. Examples are the multiplicity of senior government 
programs, increased complexity in union contracts, increased staff turnover, and 
general growth in the City accounting operations. 

We are now experiencing severe problems in the functions with no apparent solution 
except reorganization and additional staff. Examples of the problems are: 

1) inability (because of workload) to follow up on receivables, with 
consequent loss of interest income, 

2) detail work having to be done in the Director of Finance's office 
that should be done at the divisional level, 

3) touch and go situations as to whether payrolls will be ready on 
time, 

4) inability to adequately review budget performance, both operating 
and capital , and 

5) excessive overtime and temporary help. 


Cont ' d 
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Divisional Reorganization of Accounting- 
Budget-Payroll Functions, Finance Department (Cont'd) 


We are also seriously overdue in totally reviewing, and redesigning the whole 
budget structure, particularly in view of the probable desirability of Program 
Budgeting; and establishing a proper annual capital budget and financing review 
structure to give Council better control over the Five Year Capital Program as it 
proceeds. 

It is our recorrmendation that the present structure be changed as follows: 
PRESENT STRUCTURE 

Accounts Division Budgets Branch 

Accounts Branch 
Payroll Branch 

PROPOSED STRUCTURE 


Budgets Division 
Accounting Division 


General and 
Capital Branch 


General Accounting & Disbursements 

Capital Accounting 

Paymaster 


Investments and Sinking Fund & Investment Accounting 
Receivables Branch Receivables and Government Programs 


Payroll Branch 


The reorganization requires that the existing Accounts Division be split into 
two Divisions, being the Budgets Division and the Accounting Division, that some 
reclassification and/or retitling of existing positions occur, and that six new 
positions be created. 


Costs 

The estimated costs are $21,900 for 1974 ($6,900 salaries, $7,500 for furniture 
and equipment, $7,500 for accommodation) and $76,000 (salaries) on a full year 1975 
basis. The 1974 costs would be provided from Contingency Reserve. 

Recommendations 

It is RECOMMENDED that: 

1) City Council approve the report on the reorganization of the 
Comptroller of Accounts Division of the Finance Department 
into two Divisions. 

2) The two Division Heads be titled: 

Comptroller of Budgets 
Comptroller of Accounting 

3) The present Comptroller of Accounts be appointed Comptroller 
of Budgets. 

4) The following new permanent positions be established: 

(i) Comptroller of Accounting 

(ii) Accounting Clerk (Receivables) 

(iii) Accounting Clerk (Capital Section) 

(iv) Payroll Clerks (2) - continuing need for these positions 

to be reviewed in one year. 

(v) Clerk Typist (Paymaster) 

5) One Payroll Clerk position designated as temporary indefinite 
be made permanent. 

6) The position of Accounting Clerk IV (Capital) be reclassified 
to Capital Works Accountant. 


Cont'd/. 
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Divisional Reorganization of Accounting- 
Budget-Payroll Functions, Finance Department ( Cont ' d ) 


7) The position of Accounting Clerk III be reclassified to Sinking 
Fund and Investments Accountant. 

8) One Clerk II position in the General and Disbursements Section 
be reclassified to compensate for additional responsibilities 
proposed in the report. 

9) A three month overlap be approved in the Supervisor of Payroll 
position prior to the incumbent's retirement to allow for the 
preparation of a complete operating manual and that the additional 
funds required be included in the 1975 Revenue Budget. 

10) The Director of Personnel Services report to the City Manager on 
the classification of the new positions and existing positions 
affected by the reorganization in the normal manner. 

11) The estimated 1974 cost of $21,900 for salaries and furniture and 
equipment be approved and provided from Contingency Reserve. 

A copy of this report has been forwarded to the Business Manager of the 
Vancouver Municipal and Regional Employees' Union." 

The fity Manager RECOMMENDS that the report of the Director of Finance be 
approved." 

MOVED by Aid. Harcourt, 

THAT the recommendation of the City Manager, contained in 
this report, be approved. 

- CARRIED UNANIMOUSLY 


D. Continental Hotel . 

The following report was submitted by the City Manager, under 
date of November 12, 1974. 


"Council, on October 29, 1974, when dealing with a report on Social 
Services and Health Matters, adopted the following motion; 

"As City Manager, I RECOMMEND that the Supervisor of 
Property and Insurance continue to maintain security 
and other measures required for the safety of the 
building and that the Provincial Department of Human 
Resources continue to be billed monthly for the 
amortization and other charges noted above; 

Further, I RECOMMEND that a Special Committee of Coun- 
cil comprised of Aldermen Harcourt and Rankin bo ap- 
pointed, with the City Manager, to meet with the Mini- 
sters of Human Resources and Housing to make a decision 
on the future use of the building" . 


- CARRIED UNANIMOUSLY 
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Continental Hotel (Cont'd) 


The Minister of Human Resources has been contacted with regard to 
the above topic, Friday, November 8, 1974, the City Manager met 
with Mr. Sadler, Deputy Minister of Human Resources. 

The following points of agreement were reached: 

- the Continental Hotel to be occupied by elderly men and wo- 
men of limited income; 

- the City to immediately undertake the necessary renovations 
to bring the structure up to the by-law requirements. Es- 
timated cost between $75,000 and $100,000 to be charged to 
the Provincial government; 

- the Provincial government to continue payments of present 
and future operating expenses, including management and 
maintenance, plus amortization of the loan required for the 
previous YWCA renovations; 

- the City to manage the building through the Property and 
Insurance Division and to charge for services rendered. 


The City Manager RECOMMENDS: 

THAT Council authorize establishment of the following positions: 

1 residence manager 

1 assistant residence manager 

4 enginocr-cus todians 

These positions to be under the direction of the Supervisor 
of Property and Insurance. 


And FURTHER THAT the City Council authorize the City Manaqt^r 
to have the nocessary altorationr; carried out and furniture^ 
purchased to a maximum cost of $100,000, subject to the Mini- 
ster of Human Resources agreeing to reimburse tihe City as 
outlined in this report. " 

MOVED by Aid. Harcourt 

THAT the recommendations of the City Manager, contained in 
this report, be approved. 

- CARRIED UNANIMOUSLY, 


P.N.E. - City Lease Review . 

Council noted a report from the Director of Finance and the 
General Manager of the Pacific National Exhibition, dated November 
12, 1974, re City Lease Review, which had been circulated this day. 

MOVED by Aid. Harcourt 

THAT the report be received and considered at the next 
regular Council Meeting. 

- CARRIED UNANIMOUSLY 
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Illegal Suites: 
Hardship Cases. 

The Special Committee concerning illegal Suites - Hardship 
Cases, submitted the following report under date of November 1,1974 


••The Committee of Officials has considered the following requests under 
the policy established by Council concerning Illegal Suites - Hardship 
Cases, and reports as follows: 

(a) The following applications recomaended for approval by the 
Sub'-Conmittee be approved: 


Ray Cornett (tenant), 1411 Bast 21st Avenue 

Sahades & Ahilla Maharajh (owners), 4405 West 16th Avenue 

Vera Driver (tenant), 7049 Argyle Street 

Joseph Rolarbach (tenant), 1865 Bast 36th Avenue 

(b) the following applications be approved for one year from the date 
of this Resolution: 


Beverly Tumau (tenant) , 5507 College Street 
Patricia Ann Lotoski (tenant), 3593 West 39th Avenue 
Lou Fisher (tenant), 3643 West 1st Avenue 
MdULan & Sandra Viher (tenants), 2796 Bast 14th Avenue 
Barbara Joan McBlwee ( tenant ) , 3656 Point Grey Road 
Robert Scott Dodge (tenant), 2042 West 42nd Avenue 
Grant Forsyth (tenant), 2042 West 42nd Avenue 
Sucha Singh Ollek (tenant), 2535 West 14th Avenue 
Lau Yeun-Kit (tenant), 4620 West 13th Avenue 


(c) the following applications be approved for six months from the 
date of this Resolution: 


Malcolm A, Gillis (tenant), 2239 West 1st Avenue 
Sylvia A. Mastalish (tenant), 1845 Dunbar Street 
f4eredyth Savage (tenant), 3773 Westt 18th Avenue 


(d) in respect to the above mentioned, the City Building Inspector be 
instructed to withhold enforcement action and to carry out the 
policy as adopted by Council on December 17, 1963, and as amended 
by Council on November 10, 1964," 


(e) the following applications be not approved: 


Peter & Annie Wong (owners), 866 West 61st Avenue 
Dalbara Singh & Anarajit Gill (owners), 4820 Moss Street 
D» Robert Innis (owner), 7825 Nanaimo Street 


MOVED by Aid. Hardwick, 

THAT recommendations (a) to (e) inclusive contained in the 
foregoing Special Committee report dated November 1, 1974, be 
approved. 

- (amended) 
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Illegal Suites: 
Hardship Cases ( Con t ' d ) 

MOVED by Aid. Bowers, (in amendment) 

THAT the following words be added to the motion of Alderman 
Hardwick - "except that the application from D. Robert Innis be 
approved for one year from the date of this resolution." 

- (carried) 

MOVED by Aid. Pendakur (in amendment to the amendment) 

THAT the following words be added to the amendment by Alderman 
Bowers - "AND FURTHER THAT the applications from Peter and Annie 
Wong, and Dalbara Singh & Amarajit Gill, be also approved for one 
year from the date of this resolution." 

- LOST 

(Aldermen Bowers, Hardwick, Linnell, Massey, Volrich 
and Mayor Phillips opposed.) 


The amendment to the amendment haying lost, the amendment by 
Alderman Bowers was put and CARRIED. 

(Alderman Hardwick opposed) 


The motion by Alderman Hardwick, as amended and reading 
as follows, was put and CARRIED UNANIMOUSLY. 


"MOVED by Aid. Hardwick 

THAT recommendations (a) to (e) inclusive, 
contained in the foregoing Special Committee report, 
dated November 1, 1974, be approved, except that the 
application from D. Robert Innis be approved for one 
year from the date of this resolution-" 

- CARRIED UNANIMOUSLY 
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I . Report from Standing Committee 
on Finance and Administration, 
October 31, 1974. 


Council considered this report, which contains two clauses, 
identified as follows: 

Cl.l. Development Permit Application Process. 
Cl.2. Vancouver Aquatic Centre - Additional Funds. 

Council took action as follows: 

Development Permit Application 
Process (Clause 1) 

MOVED by Aid. Bowers, 

THAT this clause in the report be received for information. 

- CARRIED UNANIMOUSLY 

Vancouver Aquatic Centre and Lord Byng 
Pool - Additional Funds (Clause 2) 

MOVED by Aid. Bowers, 

THAT recommendation A re Park Development Funds be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers, 

THAT recommendation B re Additional Items for the Vancouver 
Aquatic Centre and the Lord Byng pool be approved after deleting 
item 16, Trophy Case - $2,000.00. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers, 

THAT recommendation C be approved after amendment as follows : 

"THAT the Pai k Development Funds so freed up be used to 
cover the f c^llowiny expenditures : 

(1) Over-Expenditures Required to Open the Centre $35,000 

(2) Equipping Lunch Counter 7,000" 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers, 

THAT recommendation D concerning the balance of funds be 
approved . 

- CARRIED UNANIMOUSLY 


II. Report ol. Standing Committees on Waterfront 
and Environment and Community Development, 
October 31, 1974 

Street Lighting (Clause 1) 

MOVED by Aid. Pendakur , 

THAT the recoimaendations in this clause be approved after 
adding the words "and consultants" after the word "reference" in 
recommendation A. 

- CARRIED UNANIMOUSLY 

III. Report from Standing Standing Committee 
on Civic Development, 

October 31, 1974. 


Council considered this report, which contains five clauses, 
identified as follows : 

Cl.l. Rezoning for Central Broadway. 
Cl.2. Shaughnessy Hospital Site. 

Cl.3. Progress Report - Downtown Planning Programme. 

CI. 4. Progress Report on Economic Study of Zoning Regulations. 

Cl.5. Vancouver Heritage Advisory Committee 

cont ' d .... 
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Report from Standing Committee on Civic 
Development, October 31, 1974 (cont'd) 

Council took action as follows: 

Rezoning for Central 
Broadway (Clause 1) 

MOVED by Aid. Hardwick, 

THAT the recommendation of the Committee contained in this 
clause be approved. 

- CARRIED UNANIMOUSLY. 

Shaughnessy Hospital 
Site (Clause 2) 

MOVED by Aid. Hardwick, 

THAT this Clause be received for information. 

- CARRIED UNANIMOUSLY. 
(NOTE: Page 6 for Council action on this subject matter.) 

Clauses 3 and 4 

MOVED by Aid. Hardwick, 

THAT the recommendations of the Committee, contained in these 
clauses, be approved. 

- CARRIED UNANIMOUSLY. 

Vancouver Heritage Advisory 
Commi ttee (Clause 5) 


In considering this clause, it was noted that the term "develop- 
ment permit" in the motion of the Heritage Advisory Committee should 
read "demolition permit". 

MOVED by Aid. Hardwick, 

THAT this clause be approved and the Heritage Advisory Committee 
be advised that the Civic Development Committee will give considera- 
tion to any proposed historic preservation project involving expendi- 
tures, with the funding being charged against the Supplementary 
Capital Budget. 

- CARRIED UNANIMOUSLY 


IV. Report from Standing Committee 
on Community Development, 
October 31, 1974. 


Council considered this report, which contains four clauses, 
identified as follows: 

Cl.l. Liquor Permit Application, 1110 Granville Street. 

Cl-2. Fairview Slopes Redevelopment and Conservation. 

Cl.3. Liquor Permit Application, 642 Burrard Street. 

Cl.4. Broadway West Improvement Project. 

Council took action as follows: 

Liquor Permit Application, 
1110 Granville Street 
(Clause 1) 


MOVED by Aid. Volrich, 

THAT the recommendation of the Committee, contained in this 
clause, be approved. 

- CARRIED UNANIMOUSLY 


cont ' d 
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Report from Standing Committee on 

Community Development, 

October 31, 1974 (cont'd) 


Fairview Slopes Redevelopment and 
Conservation (Clause 2) 


MOVED by Aid, Volrich, 

THAT the following recommendations of the Committee be approved: 

"(A) THAT the Sussex Group study, 'Fairview Slopes ... the 
feasibility of preservation', be received; 

(B) THAT the Director of Planning be instructed to make the 
Sussex Group study available to Fairview residents, 
property owners, businessmen. Department Heads and other 
interested parties and that this Committee hold a public 
meeting or meetings with interested groups to obtain 
their opinions and suggestions for action on this mat- 
ter; 

(C) THAT the Director of Planning be further instructed to 
report back in December with the Department analysis of 
the study, including public reaction to it, and with 
recommendations for Council policy; 

(D) THAT the interim guidelines from the Technical Planning 
Board be presented to this Committee for information." • 

- (amended) 

MOVED by Aid, Bowers (in amendment) , 

THAT the foregoing motion by Aid, Volrich be amended by inser- 
ting the words "and the brief from the Fairview Ratepayers Associa- 
tion" after the word "study" in recommendation B and after the 
words "reaction to it" in recommendation C, 

- CARRIED 

(Alderman Marzari opposed) 

The amendment having carried, the motion of Alderman Volrich, 
as amended and reading as follows, was put and - CARRIED UNANIMOUSLY 

(A) THAT the Sussex Group study, "Fairview Slopes ,,, the 
feasibility of preservation", be received; 

(B) THAT the Director of Planning be instructed to make the 
Sussex Group study and the brief from the Fairview Rate- 
payers Association available to Fairview residents, pro- 
perty owners, businessmen. Department Heads and other 
interested parties, and that this Conmiittee hold a pub- 
lic meeting or meetings with interested groups to obtain 
their opinions and suggestions for action on this matter; 

(C) THAT the Director of Planning be further instructed to 
report back in December with the Department analysis of 
the study, including public reaction to it and the brief 
from the Fairview Ratepayers Association , and with 
recommendations for Council policy; 

(D) THAT the interim guidelines from the Technical Planning 
Board be presented to this Committee for information, 

(underlining indicates amendment) 

Clauses 3 and 4 

MOVED by Aid, Volrich, 

THAT these clauses be received for information, 

- CARRIED UNANIMOUSLY 


JUL 9 1970 
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Board of Administration, July 3. 197 
Clause 4 continued 


(BUILDING - CO 


It is possible for an agency, unfettered by the niceties of 
accounting procedures and trained professional staff, to be 
more effective in accomplishing its goals than conventional 
organizations. I would be concerned, however, that a con- 
siderable increase in the number of residents at X-Kalay will 
result in a decrease in the quality of their programme. City 
Council approved a recommendation of the Medical Health 
Officer, that the use of the building by X-Kalay be limited 
to not more than nineteen persons in residence. I recommend 
that compliance with this condition be enforced." 

The Director of Permits and Licenses reports that: 

"An inspection, after the 60 day period noted in Condition No. 2 
of Development Permit 49488 referring to off-street parking 
spaces, shows that this has not been provided in accordance 
with approved plans. 

11 items have been noted by our Building Division which require 
correction. 5 have been completed. 

Our inspector was told verbally by the Executive Director 
that the building has been sold and an agreement for sale has 
been completed. X-Kalay expect to vacate the building by 
August 1st, 1970." ** 

**NOTE: As at Friday, June 26, 1970, there was no record at the 

Land Registry Office of any proposed property transaction 
for this building. 

The Director of Permits and Licenses has advised that any further 
action is being deferred pending the consideration by City Council 
of this report. 

Your Board RECOMMENDS that the foregoing reports be received 
and that unless satisfactory information has been first received 
Attj!7?DEDl5y City Council by no later than July 14, 1970 , in that the X-Kalay 
SE^ PAGE^il-Foundation Society will be vacating the building at 2025 West 16th 
Avenue by August 1st, 1970, then the conditions of approval of the 
Development Permit together with other City By-laws be enforced in 


accordance with normal procedures. 


5. Development Permit Application within 

the Fairview Slopes Area at 605 West 8th Avenue 

The Director of Planning reports as follows: 

"Beatty Construction Company Limited has filed a Development 
Permit Application #52347 as amended June 10, 1970, to erect 
a building at 605 West 8th Avenue to be used for a warehouse 
on the main floor, and a wholesale development on the second 
floor. 

The site located at the north-west corner of Ash Street and 
West 8th Avenue has a 100' frontage on West 8th Avenue and a 
depth of 120' on Ash Street. 

Form of Development 

The proposed building would provide a 19 car underground off- 
street parking area with vehicular access from Ash Street. 
The main floor would be a general warehouse. The second 
floor would be a wholesale development for 'B.C. Dental.' 

There is no City lane allowance at the rear of the site. The 
off-street loading bay for the main floor is provided from 
Ash Street. The off-street loading bay for the second floor 
is provided from West 8th Avenue. 

cont 'd. 
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V. Report from Standing Committee 
on Community Development, 
November 7, 1974. 

Council considered this report, which contains two clauses, 
identified as follows: 

Cl.l. Liquor Permit Application - 642 Burrard Street. 
Cl-2. Concept Plans for Neighbourhood Improvement in 
Kitsilano and Cedar Cottage. 

Council took action as follows: 

Clauses 1 and 2 

MOVED by Aid. Volrich, 

THAT the recoiTunendations of the Committee, contained in these 
clauses, be approved. 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Hardwick , 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT the report of the Coiranittee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


BY-LAWS 


1. BY-LAW TO DIVERT TO OTHER 
PURPOSES CERTAIN OF THE 
MONEY BORROWED FOR REDE- 
VELOPMENT UNDER BY-LAW #446 8 

MOVED by Aid. Bowers, 
SECONDED by Aid. Pendakur, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Bowers, 
SECONDED by Aid. Pendakur, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

AND BY THE REQUIRED MAJORITY 
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BY-LAWS (cont'd) 

2. BY-LAW TO ADOPT A LOCAL 
AREA DEVELOPMENT PLAN 
(Area 6 - False Creek) 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Pendakur, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Pendakur, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED 

(Aldermen Linnell and Massey opposed) 


MOTIONS 

A. Closing the Lane North of 
Charles Street west from 
Kamloops Street - Canada 
Safeway 

MOVED by Aid. Pendakur, 
SECONDED by Aid. Linnell, 

THAT WHEREAS: 

1. The City of Vancouver is the owner of all the streets 
and lanes lying within the limits of the City of Vancouver; 

2. The lane lying to the north of Lot 8 and amended Lot 14, 
Block 9, West Half Section 22, Town of Hastings Suburban Lands 
is surplus to the City's highway requirements; 

3. The owner of the lands on both sides of this lane have 
made application to acquire the lane for consolidation with the 
abutting lands; 

THEREFORE BE IT RESOLVED that the hereinafter described portions 
of lane be closed, stopped up and conveyed to the abutting owners 
all that portion of lane dedicated by the deposit of Plan 1945 
lying between the northerly production of the westerly limit of 
Lot 8 and the northerly production of the easterly limit of amended 
Lot 14, and all the lane dedicated by the deposit of Plan 10551 
the same as shown outlined red and green respectively on plan 
prepared by A. Burhoe, B.C.L.S., dated July 31, 1974, and marginally 
numbered LE 4070, a print of which is hereunto attached together 
with the established south 2 feet of Lots 17 and 19 and the est- 
ablished north 2 feet of Lots 12 to 14, ALL of Block 9, West Half 
Section 22, Town of Hastings Suburban Lands, and 

BE IT FURTHER RESOLVED that the lane so closed be subdivided 
with the abutting lands to form two parcels. 

- CARRIED UNANIMOUSLY 
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MOTIONS (cont'd) 

B. Closure of 4 7th Avenue 
East of Collingwood 
Street 


MOVED by Aid. Pendakur, 
SECONDED by Aid. Linnell, 
THAT WHEREAS: 

1. The City of Vancouver is the owner of all the streets and 
lanes lying within the limits of the City of Vancouver; 

2. A portion of road dedicated by the deposit of Plan 2788 
lying between the southerly production of the easterly and 
westerly limits of Lot 3, Block 2, District Lot 314, Plan 2788 
is surplus to the City's highway requirements; 

3. The owners of the properties on either side of this portion 
of road wish to acquire a portion of this surplus highway; 


THEREFORE BE IT RESOLVED THAT all that portion of road in Block 2, 
District Lot 314 as shown on plan sworn to by A.R. Turner, B.C.L.S 
on May 9th, 1974, a print of which is hereunto annexed, be closed, 
stopped up and conveyed to the owners of the lands on either 
side; and 

BE IT FURTHER RESOLVED THAT the said closed road be subdivided 
with the abutting lands. 

- CARRIED UNANIMOUSLY 

Council recessed at approximately 3:20 p.m., and 
reconvened in open Council at 4:30 p.m. with the 
same members present. 

DELEGATIONS 

1. No. 21 Kerr Bus Ro ure 

Council had a report from the City Engineer dated November 8, 
19 7 4 on the No. 21 Kerr Bus Route. This report read as follows: 


"On September 24, 1974, City Council approved a recommendation of the Official 
Traffic Commission concerning a complaint from the Killarney Citizens for Action 
Committee regarding the present routing of the No. 21 Kerr bus on 45th Avenue instead 
of its previous routing on Kerr Street. The complaint also noted n problem with 
westbound buses on 45th Avenue hitting a manhole cover projecting up above the 
pavement. 

Based upon this situation. Council approved the following two recommendations: 

A. I'hat the City Engineer investigate the situation. 

B. Further, that if it is possible to correct the problem by filling around the 

manhole cover, that this be done immediately. 

PART A 

Background 

Prior to June, 1974, the route for the Kerr bus was south from the Joyce Street 
loop on Joyce Street, west on 45th Avenue, south on Kerr Street to 5Bth Avenue. (See 
attached exhibit) . 

In June of this year, Kerr S.treet north of Waverly was downgraded in function 
in order to encourage traffic to use Rupert Street, a major city street, and thereby 
reduce traffic from Kerr Street which is a local street. This downgrading was 
achieved, in part, by constructing Kerr Street to intersect with the Kupert/Kcrr 
Diversion at right angles and by having Kerr Street relatively narrow in width at 
this intersection. Beca\isc of the aifficulty for large vehicles such as buses in 
manoeuverlng through this narrow width of Kerr Street at the intersection with the 
Rupert/Kerr Diversion, the route for the Kerr bus was changed to the present arrange- 
ment on Joyce Street, A5th Avenue, Rupert/Kerr Diversion, Kerr Street. This routing 

cont ' d . . . . 
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DELEGATIONS (cont'd) 

No. 21 Kerr Bus Route 
(cont ' d) 

meant that buses are now travelling on 45th Avenue between Kerr and Rupert Street. 
Since the implementation of this bus route change, residents on the south side of 
this section of 45th Avenue and the Killarney Citizens for Action Committee have 
expressed concern about this situation and have requested that the Kerr bus be routed 
via Joyce Street, 41st Avenue, Rupert Street, Rupert/Kerr Diversion, Kerr Street. 
Additionally, they feel this routing would provide better service to senior citizens 
homes on Rupert (between 41st and 45th Avenues) . 

Suggested Solution 

I support the routing suggested by the Killarney Citizens for Action Committee, 
since it will provide service to the public equivalent to the present arrangement 
while routing the bus on arterial streets rather than residential streets. In addi- 
tion, one less turn will bp required by northboimd buses and two less turns by south- 
bound buses. 

The present routing provides transit service along 45th Avenue between Joyce 
Street and Rupert Street, past approximately 51 homes. By comparison, the proposed 
routing will provide transit service along Rupert Street (an arterial street) between 
'list Avenue and 45th Avenue, past approximately 54 residential units. Transit service 
on Joyce Street and 4lst Avenue is already provided by other services. 

To accommodate the proposed routing, a number of new bus stop locations are pro- 
posed, as well as a change in the bus stop locations on 41st Avenue. These changes 
have been worked out in detail. However, the Bureau of Transit Services has advised 
us that they are considering a long-term route change in this area, and would like to 
defer a change until the desirable long-term route is established. While we support 
the change requested by the citizens if the Korr route continues to serve only its 
present function, we agree with Bureau personnel that there may be overall advantages 
in a review of routes in this area. Accordingly, I RECOMMEND: 

(a) that Council advise the Biu>eau that it believes the relocation of buses 
from 4.5th Avenue would be desirable. 

(b) that no action to change this route be taken pending an early review by 
Bureau of Transit and City staff of alternative routings in the area. 


PART B 

An on-site thorough Investigation by the Engineering Department did not reveal 
any manhole covers improperly set in the pavement. Presumably, the relocation of 
the bus route would largely resolve the problem. This part is submitted to Council 
for INFOItMATION." 

Council on October 29, 1974 agreed to hear a delegation from 
Mr. and Mrs. Sagman when considering the City Engineer's report. 

Mr. and Mrs. Sagman addressed the Council and urged that the 
Kerr bus be routed via Joyce Street, 41st Avenue, Rupert Street, 
Rupert/Kerr Diversion and Kerr Street. 

MOVED by Aid. Pendakur, 
SECONDED by Aid. Bowers, 

THAT Council request the Bureau of Transit to re-route the 

No. 21 Kerr bus via Joyce Street, 41st Avenue, Rupert Street, 

Rupert/Kerr Diversion and Kerr Street as soon as possible. 

- CARRIED UNANIMOUSLY 

2 . P.N.E. Parking 

Vancouver City Council at its meeting of October 22, 1974 and 
its meeting of November 5, 19 74 agreed to hear a number of delega- 
tions on this matter. Council on October 22, 1974 also resolved 
that when the delegations appeared, a representative from the 
Police Department be present to discuss the matter of enforcement 
and also requested a report from the Director of Legal Services 
on the possibility of increasing fines for illegal parking in 
residential only parking zones in the City generally. 

Deputy Fire Chief Tunig was also present during discussion 
of this matter. 

cont ' d .... 
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DELEGATIONS (cont'd) 

P.N.E. Parking 
(cont'd) 


The Director of Legal Services submitted for consideration a 
report dated November 1, 19 74 on minimum fines - parking, and reading 
as follows : 

"Council recently requested a report from me dealing 
with the matter of minimum fines for illegal parking. 

Under the existing Street and Traffic By-law, the fine 
is levied by the Provincial Judge. Where a person 
wishes to pay out of Court, a 'standard' penalty has 
been set. 

There is provision in the Charter to set minimum fines 
for by-law offences and this has been adopted in many 
other by-laws, but not in the Street and Traffic By-law. 

I can see no reason why Council, if it wished, could 
not impose a minimum fine for any specific offence such 
as parking, which would apply whether the offender 
pleaded "not guilty' and had a trial, or whether he 
settled out of Court." 

Mr. Alfeld addressed the Council on behalf of the delegations 
and asked that high priority be given to resolving the long standing 
problem encountered by residents adjacent to the P.N.E. with respect 
to parking in residential areas during P.N.E. events. He also 
requested that Council take action on backyard parking lots in the 
area. 

Alderman Volrich gave a brief oral report on the progress of 
the P.N.E. Parking Committee with respect to solutions to the prob- 
lem of parking during P.N.E. events. 

MOVED by Aid. Pendakur , 
SECONDED by Aid. Bowers 
THAT 

1. Council extend the RESIDENTS PARKING ONLY zone to cover 
Renfrew to Penticton and Franklin Street to Wall Street, and 
further that the City Engineer be instructed to post the ne- 
cessary signs immediately; 

2. Council instruct the Director of Legal Services to prepare an 
amending By-law to set a minimum fine of $25 for an offence 
against RESIDENTS PARKING ONLY; 

3. Council instruct the City Engineer to post signs in the ex- 
panded RPO zone indicating offenders will be subject to a mini- 
mum fine of $25; 

4. WHEREAS the present tow-away policy appears to be enforced only 
when free flow of traffic is obstructed and WHEREAS this policy 
does not provide appropriate and adequate access to private 
property of residents in the above RPO zone, and in order to 
provide access to private homes and their garages, provide 
safety for families and children and to safeguard against fire 
hazards, the Council request the Police Chief to enforce tow- 
away regulations in all cases where access to homes and garages 
is obstructed by parked vehicles, and enforce fire hydrant 
clearances, corner clearances, stop sign clearances and lane 
parking ; 

5. Council request the Police Board and the Police Chief to estab- 
lish a special task force consisting of special constables, 
meter maids, police cadets, commissionaires, etc., for the 
enforcement of parking regulations within RPO zones around 

the P.N.E. 


cont ' d . . . . 
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DELEGATIONS ( cont ' d ) 


P.N.E. Parking 
(cont'd) 


That the special task force be requested to attend to the fol- 
lowing duties: 

a) where a car is parked to create a fire hazard or obstructing 
traffic or visibility, it shall be ticketed and towed away 
forthwith ; 

b) where a car is parked in a Resident Only zone without appa- 
rent authority, it shall be ticketed and be subject to a $25 
fine, (unless authority for the parking place is produced 
subsequently) ; 

c) where a householder is using his lot to park cars for a fee, 
the details shall be forwarded to the Director of Permits 
and Licenses; 

d) after a P.N.E. event, they shall assist directing traffic 


6. The P.N.E. be requested to make available to this special task 
force an office with phone service where they can receive com- 
plaints of violations and act on them promptly without burdening 
regular police communication channels; 

7. Council instruct the Director of Permits and Licenses to enforce 
provision of the RS-1 By-law with particular reference to 
parking vehicles for profit on RS-1 property within the RPO 
zone and to prosecute where infractions take place. 

8. Request the P.N.E. to expedite the on-site improvements to ent- 
rances, exits and parking, including 

a) opening more entrance gates so that congestion on the streets 
is resolved 

b) catering to the traffic from the North Shore via Cassiar 
Street immediately and in the long run by direct ramps to 
the Second Narrows Bridge. 


leaving the site; 


- CARRIED UNANIMOUSLY 


MOVED by Aid. Pendakur , 
SECONDED by Aid. Bowers, 


THAT the report of the Director of Legal Services dated 
November 1, 19 74 be received. 


- CARRIED UNANIMOUSLY 


The meeting adjourned at approximately 5:05 p.m. 


The foregoing are Minutes of the Regular Council Meeting 
of November 12, 1974, adopted on November 26, 1974. 
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Manager's Report, November 8, 1974 (WORKS - 1) 

WORKS AND UTILITY MATTERS 
CITY ENGINEER'S REPORT 

RECOMMENDATIONS ; 

1. Water Main Installations - 1974 Capital Budget 

The City Engineer reports as follows: 

"The following water mains require replacement. 

WATER MAIN PROJECT 408 

Street From To 

Franklin Street Commercial Drive Victoria Drive 

This Installation is to replace an old 4" C.I. pipe which has 
lost most of its flow capacity. 

The estimated cost is $22,000. 

WATER MAIN PROJECT 409 
Street From To 

Parker Street Salsbury Drive Victoria Drive 

This installation replaces an old steel main and improves the 
fire protection for the Britannia Community Centre and Commercial Drive. 

The total estimated cost for this work is $14,000 of which $4,000 
is being paid by the Britannia development. 

I RECOMMEND that Projects 408 and 409 be approved and that the 
total estimated City cost of $32,000 be appropriated from the 1974 Water 
Works Capital Account 128/7902, 'Short Notice Projects - Unallocated'." 

The City Manager RECOMMENDS that the foregoing be approved. 


2 . Sidewalk Ramps 

The City Qigineer reports as follows: 

" For several years the Ihgineering Department has been constructing 
ramps at intersections to enable disabled persons to cross intersections more 
easily. Of the 5A0 ramps constructed to date, the majority have been constructed 
in existing curbs and the funds for this work have been obtained from the Federal 
Government under LIP grants. The remainder have been installed, during new curb 
construction, during various projects such as Strathcona, Granville Mall, 
Kerrisdale Beautification, and other paving projects where a need for wheelchair 
ramps has been determined. 

The Canadian Paraplegic Association works with the Bigineering 
Department in determining where such ramps are rmst needed and this arrangement 
has been most satisf actors'- in setting priorities. 

On May 28, 1974 in a Regular Council meeting. Council approved, with 
amendments to certain clauses, the Report of the Standing Committee on Social 
Services. Item VI on page 3 of the Report reads: "THAT when the City of 
Vancouver ihgineering Department is working on new c\irbing or recurbing in a 
residential area sidewalk ramps be installed at that time." 

The cost to break out an existing curb and to install a ramp is $95*00. 
In new construction the cost to drop the curb and install a ramp is $63.00. 

There are approximately 5|500 intersections in the City and of these 
an estimated AO^S (2,200 intersections) are curbed and 60^ (3»300 intersections) 
are uncurbed. 
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(WORKS - 2) 


To construct four ramps at each street intersection as a City policy- 
would require an estimated $1.7 million (in 1974 dollars)- $0.85 million being 
required to construct ramps at existing curbed intersections and $0.85 million b 
being the required amount in addition to the normal Street Capital Funds to 
construct ramps during curb construction projects. 

There are many locations in the City where ramps are totally 
unnecessary or where their usage is so infrequent that the expense is not warran^ied, 
and since the construction of ramps at all of these locations detracts from our 
ability to construct them where they are really needed, it is our opinion that 
ramps should be constructed with new curbs only where necessary. Ejy permitting 
the City Ihgineer, in consultation with the Canadian Paraplegic Association 
(which acts on behalf of sevBral other similar groups), to decide where ramps 
are necessary the most effective use of available funds, including, hopefully, 
continued LIP funding, will be achieved. 

It is RE(X)^f!ENDED that Council rescind its resolution of May 28, 1974 
and that the City Ihgineer should be directed to construct ramps with new cvirbing 
where he considers this to be necessary." 

The City Manager RECOMMENDS that the foregoing recommendation 
of the City Engineer be approved. 


NOTE: (8 affirmative votes required.) 
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Manager's Report, November 1974 (BUILDING - l) 

BUILDING AND PLANNING MATTERS 


A-4 


RECOMMENDATION 

1. Proposed Body Shop Extension - 

Brown Bros. Motors. 1226 East 67th Avenue 

The City Building Inspector reports as follows: 

"Mr. B. Netupsky, Consulting Engineer, is the designer of 
a proposed extension to a Body Shop at 1226 East 67th 
Avenue. He requests "relief from By-law No. 4721' with 
respect to required facilities for the handicapped re- 
ferring specifically to the requirement of an elevator 
and washrooms appropriate for the handicapped. The 
building is used as a car repair centre including the 
body shop operation. 


Mr. Netupsky states that, in his opinion, a handicapped 
person will never be able to work there because of the 
nature of the work. The views of the handicapped however 
are, that this is not a foregone conclusion. While it is 
true that a handicapped person would not be engaged in 
physically active functions, yet he might be involved in 
a parts function or some clerical function. There is in 
fact a Parts Department which is being relocated to the 
top floor of the addition. 

There does not appear to be any unusual circumstance 
warranting 'relief from the By-law' . In any case. Council 
has no power to grant such relief. 

It is recommended therefore that Mr. Netupsky 's letter be 
received and he be advised to comply with the By-law." 

The City Manager RECOMMENDS that the foregoing recommendation 
of the City Building Inspector be approved. 

(Copies of Mr. Netupsky' s coramiinication dated October 4, 1974, 
are circulated for the information of Council.) 


DELEGATION REQUEST - MR. B. NETUPSKY 


RECOMMENDATION & CONSIDERATION 

2. Surplus Lands - Locarno Park Area 


The Director of Planning reports as follows: 

" Pursuant to a Council resolution of July 9, 1974, the City Manager 
in a memorandum dated August 22, 1974, instructed the Director of 
Planning to investigate the feasibility of locating a medium density 
senior citizens' housing project on either part of Lot 3 or Lot 4, 
Block 133, D.L. 540, and further to prepare a report on the zoning 
and sale of the City-owned commercially-zoned property abutting 
Sasamat Street. Reference is made to the attached map. 

A. Proposed Senior Citizens' Housing Site (Lot 4, Block 133, D.L. 540): 

The Planning Department has examined the suitability of the 
above-mentioned site for senior citizens' housing. It is the 
Department's view that the site characteristics of Lot 4 are 
such that construction costs will be excessively high. In 
addition, the generally rugged terrain in this area would make it 
difficult for senior citizens housed in a complex on the proposed 
site to do much strolling along adjacent streets. With the 
exception of the small grocery store at Belmont and Sasamat, 
shopping facilities are not easily accessible from the site. 
The nearest shopping area is at Alma and 4th. 

cont'd ... 
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Clause No. 2 (continued) 

A land exchange with Community Builders Ltd., owners of the 
adjacent Lot 3, would not eliminate the general problems for 
senior citizens associated with this location, although the site 
characteristics on Lot 3 would probably be more beneficial as far 
as construction costs are concerned. An exchange would probably 
be undesirable to Community Builders Ltd. since Lot 3 is a more 
easily developable property than Lot 4. 

This is not a good location for senior citizens' housing. It is 
advised that the City should either enter into a joint single- 
family subdivision with Community Builders Ltd. or sell the City's 
property to Community Builders Ltd. so that the resulting 
subdivision can be a comprehensive one. 

Although the Planning Department as well as Community Builders Ltd. 
are sympathetic to the idea of some form of low-density multiple 
housing in this location, particularly in view of the design 
opportunities provided by the peculiar terrain. The view of local 
area residents is one of dissatisfaction with such a proposal. 
Community Builders Ltd. are not prepared to apply for rezoning. 

If Council wishes to develop senior citizens' housing on City-owned 
property in the Jericho/Locarno area, it is suggested that the area 
bounded by Point Grey Road, Wallace Street, 2nd Avenue and Jericho 
Park, to the east of Jericho Park, may be more appropriate for this 
purpose. This site is leve'l, close to shopping facilities, a bus 
route, the beach and the park. 

B. City-owned land zoned C-1 (Lots 12 and 15, Block 129 and Lots 27 
and 28, Block 130, D.L. 540). 

Lots 12 and 15 in Block 129 were acquired by the City for a 
proposed realignment of N.W. Marine Drive. Lots 12 and 13 are 
zoned C-1. The Director of Planning advises that Lots 12 and 13 
should be rezoned from C-1 to RS-1 and that the feasibility of 
subdividing both City-owned Lots 12 and 15 be investigated, prior 
to disposal of these properties. 

Eleven lots in Block 130, eight of them vacant, are presently in 
the care and custody of the Parks Board; Lot 28, at the corner of 
Belmont and Sasjimat, was acquired by the City for the abovementioned 
road alignment. Lots 27 and 28 are zoned C-1; Lot 27 is vacant 
while Lot 28 is occupied by a building containing a neighbourhood 
grocery and two large rental suites. It is the view of the Planning 
Department that all land in Block 130, bounded by Hadden, Trimble, 
Belmont and Sasamat, that has been acquired by the City should be 
retained until a comprehensive plan for the Jericho/Locarno area 
can be prepared. Such a plan should be based on studies of the 
traffic generated by a major waterfront park, the traffic flow 
on local residential streets, and an understanding of the overall 
impact of Jericho Park development on the adjoining residential 
community. In the meantime, the present arrangement for lease on 
rental of the store and houses on these properties can be continued. 

If, however. City Council wish to sell City-owned properties in 
Block 130 at this time, then the vacant Lot 27 should be first 
rezoned from C-1 to RS-1 at the same time as Lots 12 and 13 west of 
Sasamat Street are so rezoned. The commercial zoning on Lot 28, 
the< neighbourhood store site, should be retained, as the store is 
a valuable convenience to the surrounding residential community. 

RECON^MENDATIONS 

The Director of Planning recommends that: 

a. The Supervisor of Property and Insurance be directed to investigate 
the sale of Lot 4, Block 133, D.L. 540 and/or the possibility of 
entering into a joint subdivision with Community Builders Ltd. 
the owners of adjacent Lot 3. 

cont 
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Clause 5 continued 

Zoning Position 

The site is zoned as an M-1 Industrial District. The use of th 
building as a warehouse and for a wholesale business is 'out- 
right use' in this M-1 Industrial District subject to the 
development complying with all relevant regulations of the 
Zoning and Development By-law. 

The site is within the Fairview Slopes area. City Council on 
January 13, 1970, instructed the Director of Planning to make 
application to amend the Zoning and Development By-law to 
provide in part for the development of residential and 
commercial uses on the Fairview Slopes area (generally north of 
the lane south of Broadway to 6th Avenue between Granville and 
Cambie Streets) , 

This rezoning application has been filed. At the present time, 
a draft zoning schedule for the area is being finalized by the 
Planning Department for preliminary review by the Technical 
Planning Board, in the near future. 

Relationship of requested Development Permit 
Application to proposed application to amend 
Zoning and Development By-law 


The subject site is within Block 319 bounded by West 8th Avenue, 
Heather Street, West 7th Avenue and Ash Street. 

The greater portion of the subject block has been recently re- 
developed with four warehouse type uses; building permits being 
issued between June 1968, and June 1969. 

The remaining area of the block is run-down and is likely to 
redevelop for similar type uses. 

Because of the existing recently constructed developments and 
the unlikelyhood of redevelopment being required in the 
forseeable future; the present zoning study of the Fairview 
Slopes area indicates that there should be no change of zoning 
in this block so as to permit, at the present time, residential 
development, 

RECOMMENDED : . 

That the Director of Planning be authorized to issue Development 
Permit Application #52347 thereby permitting the warehouse and 
wholesale development subject to the development complying with 
all regulations and requirements of the Zoning and Development 
By-law, etc. 

(Compliance with all regulations and requirements of the Zoning 
and Development By-law, etc., will require the submission of 
further information regarding provision of the required off- 
street parking facilities as well as a problem being first 
satisfactorily resolved regarding the already approved use of 
the subject site as required off-street parking facilities 
for an adjoining development.") 

Your Board RECOMMENDS that the recommendation of the Director of 
Planning be endorsed. 
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Clause No. 2 (continued) 


b. The Director of Planning and the Supervisor of Property and 
Insurance be directed to investigate further the development of 
the area bounded by Point Grey Road, Wallace Street, 2nd Avenue 
and Jericho Park, for senior citizens' housing. 

c. That the land in Block 130 not be disposed of at this time, 
subject to review in the future after a comprehensive plan for 
the Jericho/Locarno area can be prepared. 

d. If Council is not prepared to support recommendation (c) above 
then the Director of Planning be instructed to make application 
to rezone Lots 12 and 13 in Block 129 and Lot 27, Block 130, 
D.L. 540, from C-1 to RS-1, and to subdivide these lots if 
feasible, prior to disposal thereof. " 

The City Manager RECOMMENDS that the foregoing recommendations of 
the Director of Planning be approved. 
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FINANCE MATTERS 
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RECOMMENDATION 

1. Progress Report on the Installation of the Honeywell Computer 

The City Manager has received the following report from the Director of 
Finance and the Coordinator of Data Processing and Systems: 

"In November, 1973, Council approved a recoirmendation of the Director of 
Finance and the Coordinator of Data Processing and Systems to acquire a new 
Honeywell computer system. The new machine was required to provide the com- 
puter facilities for a twice-annual Property Tax billing system and to provide 
additional computer capacity. The new machine was installed in April, 197U. 

The purpose of this report is to inform Council of the progress made in 
the conversion from the old computer to the new one, the use of the new com- 
puter, to reconmend the purchase of one additional memory module, and to 
identify areas of further use by other Departments. 

Installation and Conversion Progress 

We had originally planned to install the new computer in February and 
have the conversion from the IBM computer complete in November. However, 
the new computer was not installed until late April because of delays in the 
construction of the new computer room and delivery of equipment. This meant 
that the earliest the conversion could be completed would be January, 1975. 
The conversion is proceeding more slowly than projected and the current est- 
imate for the completion of the conversion is June, 1975. The IBM conputer will 
therefore have to be retair^ed until this date and the equipment rental will 
be included in the 1975 opearating budget. 

There are five significant reasons for this extension: 

Ca) The task has turned out to be more difficult than anticipated because 

the conversion aids do not handle as much work as we had thought. Thus, 
more hand tailoring is required. Also very close supervisory control 
must be kept over the conversion effort to avoid errors and delay. 

Cb) The programming staff have had to endure WDrking conditions which do not 

allow maximum productivity. The staff has been split up into three separate, 
inadequate offices. The cramped quarters are noisy and very distracting 
to those doing detailed work requiring concentration. The condition will 
be elijninated when the new quarters are conpleted near year end. 

Co) In 1974 there has been a 40% turnover in the fifteen-member programming 
staff and a subsequent problem in recruiting experienced replacements. 
Additionally each new employee must have a three-week training period 
to became familiar with the City's procedures and equipment. E\/en after 
this technical training period, there is much for the new programmer to 
learn about the work now done on the City's computer before the individual 
can be productive. We have therefore fallen behind the schedule we set 
for ourselves. 

Cd) The Programming Supervisor resigned at the end of September after only 

fifteen months in the job. We have been attempting to fill this position 
but we expect that it will be several months before a suitable person is 
hired. This delay will adversely affect the operation of the Division 
because of the close supervision reqiiired of the fifteen progranmers 
on the conversion project. 

Ce) During the Fall of 1973 one of the experienced programmers tested the 
conversion process to develop estimates on the time required for con- 
version. We have since learned that the speed of the conversion process 
depends to a significant degree on the amount of experience that the 
prograinner has, the familiarity that the programmer has with the programs 
to be converted, and the amount of program documentation and test data 
available. With the staff turnover we have experienced and with the 
absence of documentation for some of the older programs, we have doubled 
the time estimate for conversion for the new programmers. Honeywell has 
recognized this problem and has voluntarily increased the number of 
people they have working on the conversion project, without additional 


cost to the City. 


cont'd 
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The Honeywell conputer has perfomed up to and in many cases has exceeded 
our expectations. The general purpose programs supplied by Honeywell are of 
good quality, and the computer l^s been quite reliable. The technical support 
supplied by Honeywell has been the best we have seen from any previous supplier. 
The company has been most willing to fly in technical experts to assist with 
particularly difficult problems at no additional cost to the City. 


The new tax billing system caused nany changes to be made in the manual 
and automated procedures in the Tax Office. The City Treasurer, working with 
a systems analyst, has made many procedural changes which have improved the 
cash handling and recording processes. The computerized support for the Tas^ 
Office is proceeding on schedule and should be complete early next year. The 
programs for the interim tax bill are now being tested and will be ready in 
time for production of the interim bills . The tax records are now stored on 
the computer and can be retrieved by the use of terminals in the Tax Office. 
While most of this work has proceeded satisfactorily, there has been one sig- 
nificant problem which has been caused by the unexpectedly large computer pro- 
grams required for the Tax Billing system. Because the programs are larger 
than expected, we have not been able to fit all the necessary programs into 
the computer's meniory simultaneously. This has caused a scheduling problem. 

Despite considerable effort by both Honeywell and City programmers at 
attempts to reduce the size of these programs, the problem remains. It is 
clear that there is no alternative but to increase the amount of memory on 
the computer from two modules to three. Provision was made for the possible 
requirement for additional memory at the time the purchase contract was 
negotiated and the memory can be purchased at the same terms with the excep- 
tion of an increase in the interest rate fron eight to ten percent. The 
monthly cost would be $3,589, which is considerably better than Honeywell's 
current price of approximately $6,000. The earliest delivery date for the 
memory is December 20, 1974. The delivery cost would be approximately $1,600 
and the modification to the electrical system would be approximately $600. 
The problem which causes the requirement for additional memory is not specif- 
ically related to the Honeywell system, but one which we would have experienced 
with any of the machines under consideration last year. 

Future Development 

All the programming and analyst staff have been assigned to work on either 
the Property Tax project or the conversion and thus there has been no time to 
plan for future work. However the results achieved to date with the use of 
terminals by the progranmers and Tax Office staff has been most encouraging 
and other departments have been showing serious interest in acquiring terminals 
for their use. The Police and Engineering Departments are two who feel that 
there are immediate benefits to be achieved by using terminals onto this 
machine. Since no detailed investigations have been completed, it is of 
course too early to project the exact costs and benefits of these new 
applications, but it is clear that one piece of Honeywell equipment 
presently installed, the communications processor which controls the 
terminals, would have to be replaced with a similar unit that has more 
expansion capacity. The detailed costs and benefits will be prepared 
and submitted in a report to Council when a study in future development 
is completed. 

The Conptroller of Accounts advises that the costs for the remainder 
of 1974, which will be approximtely $3,600 (delivery $1,600, December 
rental $1,400, electrical modifications $600) can be provided from Con- 
tingency Reserves. 

Recommendations 

It is recommended that: 

(a) Approval be given to retain the IBM conputer until the conversion is 
complete and that the costs be included in the 1975 budget. 



of the Twice-Annual Tax BilHji^ Systen 


cont'd 
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Clause No.l (continued) 

Cb) The City contract with Honeywell for the purcl^se of one extra SIK 
memory module at a cost of $3,569 per month, for the same purchase 
term as the rest of the conputer now installed, delivery as soon as 
possible. 

Cc) That $1 600 be allocated for transportation of the memory unit, rental 
$1,1400 and electrical $600. 

Cd) That $3,600 costs for the remainder of 1971 be allocated from Contin- 
gency Reserve. " 

The City Manager RECOMMENDS the foregoing report of the Director 
of Finance and the Coordinator of Data Processing and Systems be 
approved. 

2. Window Cleaning and Janitorial Services of Civic Buildings 
The Director of Permits and Licenses reports as follows: 

"Existing contracts for janitorial services in Civic Buildings expire on 
November 15* 197^. Requests for new tenders were advertised and submissions 
have been received from the following firms: 

1. Perfect Building Maintenance Limited 

2. Smithrite Building Maintenance Limited 
3> Best Cleaners and Contractors Limited 
k, Vancouver Building Maintenance Limited 
5* A & A Services Company 

6. Avon Building Maintenance Limited 

7. Banner Building Maintenance Limited 

8. Alfonso Milan Company 

Each bid was accompanied by the required Bid Bond with the exception of 
Alfonso Milan Company, who were notified that their tender did not qualify. 
, The tabulation of the tenders are listed on a separate attachment to this 

Report. 

TWenty-four City-owned or leased premises were noted in the tender but 
three of these have subsequently been deleted. The tender amounts noted are 
for the first twelve months of a two year contract based on the present 
' Union salary scale. An escalation clause in the contract allows for 

' adjustments to the bid price to reflect future changes in the Union wage 

scale. 

! 

The recommendations listed below are based on the award of contracts to 
I the lowest bidder. 

i 

I It is recommended that Council award contracts for Janitorial Service 

in City Buildings as follows: 

i Areas #2, #6, #7, m2, mk, #18, #19, #20, #21 and #22 

I Award to Perfect Building Maintenance - total price 

' Areas #8, #13 and #17 

Award to Vancouver Building Maintenance - total price 

i Areas #5, #16 and #23 

i Award to A S A Services Company - total price 

Areas #1 and #11 

Award to Best Cleaners and Contractors - total price 

I Areas #3 and #10 

j Award to Smithrite Building Maintenance - total price 

' Area #15 

I Award to Avon Building Maintenance - total price 


Total of All Tenders $170,4^7.20 " 


The City Manager RECOM^CNOS the foregoing report of the Director of 
Permits and Licenses be approved. 


$ 88,269.00 
41,168.00 
15,076.00 
10,211|.00 
8,770.20 
6,950.00 


cent ' d . . . 
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3 . City Hall Information Centre 


The City Clerk reports as follows: 

"After an approximate two year experience with the City 
Hall Information Centre, it would appear the service is justified 
and should be continued. In this regard, I enclose statistical 
information in respect of use of the centre. 

We believe some improvements should be made to make the 
centre more attractive and therefore, recommend appropriate 
uniforms be obtained for the centre attendants and that a 
pamphlet rack be purchased in which to place information pamphlets, 
etc., which are now displayed in a haphazard manner. 


The Comptroller of Accounts advises funding can be made 
available from the City Clerk's departmental budget for these 
expenditures if authorized by Council. 

Many requests are received for tours of City Hall and on a 
limited basis, therefore, these tours are carried out from the 
Information Booth. 

It is RECOMMENDED the foregoing recommendations of the City 
Clerk be approved and the expenditure approved accordingly." 

The City Manager RECOMMENDS that the foregoing recommendation 
of the City Clerk be approved. 


The costs for these improvements are estimated as follows: 



Uniforms, approximately $65.00 ea 
Pamphlet Rack 


$130.00 
100.00 


r — 6?€ 
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PROPERTY MATTERS 

RECOMMENDATIONS : 

1 . ACQUISITION FOR ARBUTUS -BURRARD CONNECTOR 
E.^ Lot 6, Block 267, D.L. 526 
I8li2 West 5th Avenue 

The Supervisor of Property & Insurance reports as follows:- 

"The above property known as 1842 West 5th Avenue, legally 
described as E.^s Lot 6, Block 267 , D.L. 526, forms part of 
the Right-of-Way of the proposed Arbutus-Burrard Connector 
and has been offered for sale by the owners. 

These premises comprise a 2^5 storey and full basement frame 
dwelling with a main floor area of 712 square feet, erected 
in 1905 on a site 25' X 120', zoned RM-3A. This dwelling has 
7 rooms, 7 plumbing fixtures, a patent shingle roof, composi- 
tion shingle siding on exterior walls, a concrete foundation 
and is heated by an automatic gas furnace. Condition of this 
improvement is only fair, but it appears to be structurally 
sound. At present, one tenant is leasing the whole premises 
at $295.00 per month. 

Following negotiations with the owners, they have agreed to 
sell for the sum of $41,000.00 as of November 30, 1974. This 
price is considered to be fair and equitable and representative 
of market values in this area. 

RECOMMENDED That the Supervisor of Property & Insurance be author- 
ized to acquire this property for the sum of $41,000.00 on the 
foregoing basis, chargeable to Code No. 146/1901 - Arbutus - 
Burrard Connector." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Property & Insurance be approved. 


2. ACQUISITION FOR FAMILY HOUSING PROJECT 
Lot 55, Blocks 3 & 14, D.L. 339, N.E.^ 
Known as 6291 Frontenac 


The Supervisor of Property & Insurance reports as follows :- 

"Reference is made to Item 3, minutes of the Vancouver City Council 
(IN CAMERA) meeting of July 9, 1974, authorizing the Supervisor of 
Property and Insurance to proceed with the acquisition of Lot 55, 
Blocks 3 & 4, D.L. 339 N.E.^s known as 6291 Frontenac Street. This 
property is located in a potential site for family housing. 

These premises comprise a single storey frame dwelling, plus base- 
ment with a main floor area of 1,012 square feet, erected in 1954 
on a lot 33' X 107.5', zoned R.S. 1. The dwelling contains 4 rooms 
and a utility room on the main floor, plus a 3-room suite in the 
basement, 9 plumbing fixtures, has a patent shingle roof, stucco 
and wood siding exterior and heat is supplied by an automatic gas- 
fired furnace. This dwelling is in good condition. 

Following negotiations with the owners, they are prepared to sell 
for the total sum of $58,000.00 as of October 31, 1974, subject to 
retaining rent-free possession to December 31, 1974. This settle- 
ment price is considered to be fair and equitable and it is pro- 
posed to put the dwelling up for sale for removal when vacant or 
demolish same if it cannot be sold. 

RECOMMENDED That the Supervisor of Property and Insurance be autho- 
ized to acquire the above property for the sum of $58,000.00 on 
the foregoing basis, chargeable to Code # 4905/185." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Property & Insurance be approved. 


Cont 'd 
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3. ACQUISITION FOR FAMILY HOUSING - SITE III 
Lot 6 of Subdivision B, Block 1 08 , D.L.'s 
36 & 5l ; 14-893 Boundary Road 

The Supervisor of Property & Insurance reports as follows :- 

"On July 9th, 1974, Council approved, in principle, the site on 
the west side of Boundary Road between Tanner and Price Streets 
for Family Housing purposes and instructed the Supervisor of 
Property & Insurance to immediately proceed with the acquisi- 
tion of the four privately-owned dwellings on an accelerated 
basis . 

These premises comprise a single-storey non-basement frame 
dwelling with a main floor area of 750 square feet, erected in 
1953 on a lot 31.77' X 120', zoned R.S.-l, one Family Dwelling 
District. This dwelling contains 4 rooms and a utility room, 
4 plumbing fixtures, a patent shingle roof, stucco exterior, 
concrete foundation and is heated by an automatic gas-fired 
furnace. The dwelling is in good condition for its age and 
type. 

Following negotiations with the owners, they are prepared to sell 
their property, including the electric range and refrigerator 
which is used by the present tenants, for the sum of $[|.3j 900,00, 
as of NoveiiiDer 30, 1974' This price is considered to be fair 
and equitable and represents market value in this area. This 
dwelling is presently rented on a monthly basis and it is pro- 
posed to demolish the dwelling when it is vacated by the present 
tenant . 

RECOMMENDED That The Supervisor of Property & Insurance be author- 
ized to acquire Lot 6 of Subdivision B, Block 1 08 , D.L.'s 36 & 
5l ; 4893 Boundary Road for the sum of $[j.3,900.00 on the foregoing 
basis, chargeable to Code l^.9^2/-, Property Purchases for Resale." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Property & Insurance be approved. 


4. ACQUISITION FOR FAMILY HOUSING - SITE III 
Lot 7 of Sub. A, Block 1 08 , D.L.'s 36 & 5l 
I|.805 Boundary Road 

The Supervisor of Property & Insurance reports as follows :- 

"On July 9th, 1974, Council approved in principle, the site on 
the west side of Boundary Road between Tanner and Price Streets 
for Family Housing purposes and instructed the Supervisor of 
Property & Insurance to immediately proceed with the acquisition 
of the four privately-owned dwellings on an accelerated basis. 

These premises comprise a single-storey non-basement frame 
dwelling, with a main floor area of 750 square feet, erected in 
1953 on a lot 33' by 125', zoned R.S.-l, One Family Dwelling 
District. This dwelling contains 4 rooms and a utility room, 
5 plumbing fixtures, patent shingle roof, stucco exterior, 
concrete foundation, and is heated by an automatic gas-fired 
furnace. The dwelling is in very good condition for its age and 
type. 

Following negotiations with the owner, he is prepared to sell his 
property for the sum of $45,500.00 as of November 15, 1974, subject 
to the following conditions :- 

(a) Rent-free possession to March 31, 1975 

(b) Owner to retain the rugs, kitchen and bathroom 
sinks and vanity, built-in oven and range, storm 
doors and three light fixtures. 

(c) Advance payment of $10,000.00 upon delivery of 
registrable Deed. 
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Clause No. k (Cont'd) 

This price is considered fair and equitable and it is proposed to 
demolish this dwelling when it is vacated by the present tenant. 

RECOMMENDED That the Supervisor of Property & Insurance be 
authorized to acquire LOT 7, SUB. 'A', BLOCK 108, D.L.'s 36 & 
51, known as 4805 Boundary Road, for the sum of $45,500.00, 
on the foregoing basis, chargeable to Code #4912/- , Property 
Purchases for Resale." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Property & Insurance be approved. 


INFORMATION: 


5. 


DEMOLITIONS 


The Supervisor of Property & Insurance reports as follows :- 

"I have received and opened quotations from various contractors 
for demolition of the structures listed below and have awarded 
the contract to the low bidders as noted :- 


Property 

407-411 East 8th 
Avenue ; 

W.43' of S.H of 
E.V104/264A 


Project 
Park 

Site #10 


Successful 
Bidder 

Johnston & 
McKinnon 
Demolitions 
Limited 


City To 
Pay 


Code No. 


$ 1,375.00 4189/ 


1801 Granville St. 
A & B of 
Waterlot 6485 


False 
Creek 
Redevelop- 
ment 


Johnston & 
McKinnon 
Demolitions 
Limited 


$13,950.00 316/1625 


*Clay's Wharf 
1801 Granville St.; 
A & B of 
Waterlot 6485 


Johnston & 
McKinnon 
Demolitions 
Limited 


False 
Creek 
Redevelop- 
ment 

(Authority 
given by 
A. R. Bethell, 
acting for 
City Manager, 
on Oct. 17/74) 

*This demolition is for the removal from site of two 
docks, bulkhe&ds, 6 Concrete Piers, and debris; 
and to regrade site. 


$ 7,500.00 316/1625 


6270 Frontenac St.; 
Lot 37, Blocks 3 
& 4, D.L. 339, 


Re-plotting John 
Housing Site Bulych 

(Authoriza- 
tion: R/C 
of Sept. 10, 
1974. ) 


The above contracts have boon confirmed by the City Manager and 
are reported to Council for INFORMATION." 

The City Manager submits the foregoing report of the Supervisor of 
Property & Insurance to Council for INFORMATION. 
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BUILDING AND PLANNING MATTERS 



CONSIDERATION 

1. Progress on Shaughnessy Hospital Expansion Impact Study 


The Director of Planning reports the following progress: 
"A. Impact Study 

This study is progressing at near to the scheduled rate, despite considerable 
delays by B.C.M.C. in providing both data and a conceptual plan. Almost 
all of the required data from existing sources has now been obtained, and 
work is under way to convert this information into a usable form. This is 
necessitated by the fact that medically the Shaughnessy Hospital will be 
organized on a functional basis, for which there is no precedent in Canada. 

B.C.M.C. have not yet decided upon a conceptual plan. However, they have 
provided us with "best estimates" of the sizes and types of the various 
facilities they expect to go ahead with; we can work with these, and the 
results will be valid provided that the final conceptual plan does not 
vary too much from their current estimates. If it does, additional work 
would be required. 

B. Conceptual Plans 

In their attempts to derive a final conceptual plan for the new Shaughnessy 
facility, Arthur Erickson, Architects for B.C.M.C. have been going through 
the following process: 

(a) Gaming sessions have been conducted with various personnel 
from B.C.M.C. 

(b) From the above, some general patterns emerged. 

(c) These patterns were translated into a couple of very broad 
concepts for discussion with user groups ie: Doctors, 
hospital personnel. 

(d) The above discussion is now going on. The architect 
hopes that by the end of November a very general concept 
in terms of site use, relationships, facing and, general 
massing can be developed. 

The progress of this program will depend on information feed back from B.C.M.C. 

A meeting in the Community has been set for November 27th at the Douglas 
Park Community Centre. The Architect and B.C.M.C. will outline any plans 
available at that time. The Planning Department will provide a progress 
report on the impact study also at this time. 

Representatives of Council will be invited to attend such meeting. 

At the Council meeting on November 5th, Council were advised that a motion 
would be placed by the Civic Development Committee to request the B.C.M.C. 
to appear before Council to discuss with them their plans for Shaughnessy 
Hospital. 

If it is Council's desire, a general presentation could be arranged 
prior to the public meeting on November 27th. It is suggested that if 
this is Councils wish. Council should invite this presentation fojp the 
November 26th Council meeting, thereby obtaining the most up to 
date information prior to the public meeting. " 

The foregoing is submitted for the CONSIDERATION of Council, 


FO.l 
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FIRE & TRAFFIC MATTERS 


RECOMMENDATION AND INFORMATION 


1. Bus Route - No. 21 Kerr Bus 
The City Engineer reports as follows: 

"On September 24, 1974, City Council approved a recommendation of the Official 
Traffic Commission concerning a complaint from the Killarney Citizens for Action 
Conmittee regarding the present routing of the No. 21 Kerr bus on 45th Avenue instead 
of its previous routing on Kerr Street. The complaint also noted a problem with 
westbound buses on 45th Avenue hitting a manhole cover projecting up above the 
pavement . 

Based upon this situation. Council approved the following two recommendations: 

A. That the City Engineer investigate the situation. 

B. Further, that if it is possible to correct the problem by filling around the 

manhole cover, that this be done immediately. 


Prior to June, 1974, the route for the Kerr bus was south from the Joyce Street 
loop on Joyce Street, west on 45th Avenue, south on Kerr Street to 5Bth Avenue. (S«e 
attached exhibit) . 

In June of this year, Kerr Street north of Waverly was downgraded in function 
in order to encourage traffic to use Rupert Street, a major city street, and thereby 
reduce traffic from Kerr Street which is a local street. This downgrading was 
achieved, in part, by constructing Kerr Street to intersect with the Kupert/Kerr 
Diversion at right angles and by having Kerr Street relatively narrow in width at 
jthis intersection. Because of the aifficulty for large vehicles such as buses in 
manoeuvering through this narrow width of Kerr Street at the intersection with the 
Rupert/Kerr Diversion, the route for the Kerr bus was changed to the present arrange- 
ment on Joyce Street, 45th Avenue, Rupert/Kerr Diversion, Kerr Street. This routing 
meant that buses are now travelling on 45th Avenue between Kerr and Rupert Street. 
Since the implementation of this bus route change, residents on the south side of 
this section of 45th Avenue and the Killarney Citizens for Action Committee have 
expressed concern about this situation and have requested that the Kerr bus be routed 
via Joyce Street, 41st Avenue, Rupert Street, Rupert/Kerr Diversion, Kerr Street. 
Additionally, they feel this routing would provide better service to senior citizens 
homes on Rupert (between 41st and 45th Avenues) . 

Suggested Solution 

I support the routing suggested by the Killarney Citizens for Action Committee, 
since it will provide service to the public equivalent to the present arrangement 
while routing the bus on arterial streets rather than residential streets. In addi- 
tion, one less turn will be required by northbound buses and two less turns by south- 
bound buses. 

The present routing provides transit service along 45th Avenue between Joyce 
Street and Rupert Street, past approximately 51 homes. By comparison, the proposed 
routing will provide transit service along Rupert Street (an arterial street) between 
!»l8t Avenue and 45th Avenue, past approximately 54 residential units. Transit service 
an Joyce Street and 41st Avenue is already provided by other services. 

To accommodate the proposed routing, a number of new bus stop locations are pro- 
posed, as well as a change in the bus stop locations on 41st Avenue. These changes 
have been worked out in detail. However, the Bureau of Transit Services has advised 
us that they are considering a long-term route change in this area, and would like to 
defecT a change until the desirable long-term route is established. While we support 
the change requested by the citizens if the Kerr route continues to serve only its 
present function, we agree with Bureau personnel that there may be overall advantages 
in a review of routes in this area. Accordingly, I RECOMMEND: 


PART A 


Background 


Gont ' d • • o 
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Board of Administration, July 3, 1970 (BUILDING -8) 

CONSIDERATION 

6, Shannon Estates - Granville and 57th Avenue 
Extension of Development Permit ji^44079 


The Director of Planning reports as follows : 

"On June 22, 1970, a letter with attached plans was received 
fr"om Mr, R, Raimet of Erickson-Massey , Architects and planners, 
requesting on behalf of Frank Stanzl Construction Ltd: 

(a) a minor amendment to the plan of development originally 
approved by Development Permit #44079, 

(b) a further 12 month extension to Development Permit #44079 
under Part III, Section 8(5) (c) of the Zoning and Develop- 
ment By-law, 

Mr, Raimet 's letter points out in part that there is very little 
change to the project from that previously presented for 
development permit. The overall appearance, height of units, 
exterior materials, location of buildings, gross floor area, 
landscaping, etc,, remain the same. The major change will be 
to permit custom planned condominiums rather than rentals but 
with the renovated apartments in the existing buildings to remain 
rental units. Also, they wish to phase the development with 
the first phase commencing in the Spring of 1971 and the 
completion of the fourth phase to be in the fall of 1972, 

Because of the present market conditions and the present labour 
and financial situation they wish to amend the scheme and get a 
one year extension for the validity of the current development 
permit , 

Council will recall following a Public Hearing on July 18, 1967, 
the site was rezoned to CD-I Comprehensive Development District 
for a townhouse development subject to a number of conditions. 
On March 12, 1968, Development Permit #44079 was issued. 

On December 9, 1969, following representation from Mr, W,A. Street 
on behalf of Wall & Redekop Ltd,, Council resolved: 

'THAT the developers of Shannon Estate be advised that the 
Council will agree to an extension of their development 
permit for a period of three months up to March 31, 1970, 
and at the end of this period of extension a report be 
submitted to the Council on the matter by the Director of 
Planning , ' 

and 

'THAT the developers of Shannon Estate be asked to appear 
before the Council in thirty days in order that the Council 
may be informed by them of what their current proposals are 
and to what extent they are in a position to implement them.' 

On January 13, 1970, on hearing representation from Mr, W,A, 
Street, Council resolved: 

'THAT the Director of Planning renew the development permit 
for a limited period of time, expiring June 30, 1970.' 

With reference to the request for an extension of time and the 
late date in which it was received, the time limit set by Council 
for the extension of Development Permit #44079 will expire on 
June 30, 1970, seven days prior to Council first receiving this 
request . 


cont 'd . 


Department Report, November 1974 
Clause #1 continued; 


(FIRE - 2) 


(a) that Council advise the Bureau that It believes the relocation of buses 
from 4.5th Aveniie would be desirable, 

(b) that no action to change this route be taien pending an early review by- 
Bureau of Transit and City staff of alternative routings In the area. 


PART B 

An on-site thorough Investigation by the Engineering Department did not rey^al 
any manhole covers iiiproperly set In the pavement. Presumably, the relocation of 
the bus route would largely resolve the problem. This part Is submitted to Coxmcll 
for INFORMATION," 


NOTE : 

Council on October 29, 1974 approved the delegation request of 
Mr, and Mrs, Sagman with respect to this report. They will be 
appearing at 4:30 p,m, on Tuesday, November 12, 1974. 
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STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 
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October 31, 1974 

A meeting of the Standing Committee of Council on Finance 
and Administration was held on Thursday, October 31, 1974, at 
approximately 11:00 a.m., in the No. 2 Committee Room, City Hall. 

PRESENT: Alderman Bowers (Chairman) 
Alderman Harcourt 
Alderman Linnell 

ABSENT : Alderman Volrich 

CLERK : M. Clark 

INFORMATION 

1. Development Permit Application 
Process 

Mr. Roy Lisogar was scheduled to present a brief on behalf 
of the Amalgamated Construction Association in regard to the 
Development Permit Application Process. Mr. Lisogar was in 
attendance at the meeting, but it was determined that his brief 
should be presented at the meeting of the Committee when the City 
Manager reports on his suggested changes to the present system. 

RECOMMENDATION 

2. Vancouver Aquatic Centre - 
Additional Funds 

At a meeting of the Committee on May 23, 1974, at which 
Park Board representatives were in attendance, there was an 
indication that additional pieces of equipment were necessary 
for the new Aquatic Centre in order to bring it up to standard 
for international competition. At that time, a comprehensive 
report was requested for Council. 

Your Committee had this day, a report from the Board of Parks 
and Recreation dated October 19, 1974, on the additional items 
requiring financing (circulated) , and a report from the Director of 
Finance dated October 16, 1974, for its consideration (circulated). 

The Park Board requested that the Community Recreation 
Facilities Fund Grant of $333,333 be used to finance the additional 
items requested for the Aquatic Centre and the Lord Byng Pool, and 
that the balance be returned to the Parks Development Fundi There 
was some concern expressed by the Committee members in the financing 
of the Templeton Pool in the near future and the result of inflation 
on the ice rinks cost, such rinks having been approved by plebiscite 
in 1973. 

The Park Board were requesing that of this $333,333, the 
following expenditures be approved: 

(a) Vancouver Aquatic Centre & $ 94,450 
Lord Byng Pool (Additional 

items) 

(b) Inflationary Factor (Since 25,070 
initial pricing) 

(c) Over-Expenditures Required to 35,000 
Open the Centre 

(d) Additional Requirements - 7,000 
Equipping Lunch Counter 

$161,520 


cont'd. . . , 
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Vancouver Aquatic Centre - 
Additional Funds (continued) 

In considering the comprehensive list of additional items, 
the Committee questioned particularly, the necessity for the 
second phase of the timing equipment with a total cost of $51,520 
and another item amounting to $15,000 for timing equipment - 
message control. The Committee agreed that there is an emphasis 
on timing in international swimming but asked the Park Board 
representatives to investigate commercial sponsorship as a means 
of financing the timing equipment. 

Your Committee 
RECOMMENDS , 

A) THAT the Park Development funds, up to $333,333.00, used 
for the Aquatic Centre be replaced by the Community 
Recreation Facilities Fund Grant. 

B) THAT the Park Development funds so freed up be used to 
provide the funds for the following additional items 
for the Vancouver Aquatic Centre and the Lord Byng Pool: 


(1) Automatic Stantrol ph/CL^ Control $ 7,500 

(2) Fencing to allow Indoor/Outdoor 3,000 
Flexibility 

(3) Removal of a Portion of Carpet 1,000 
in the Health Club Area 

(4) 1-25 Metre Sets Kiefer Lane Ropes, 1,650 
Phase I - 1 Set 

(5) Suspended Ceiling in Whirlpool Area 2,500 
and Learners ' Meeting Room 

(6) One Gestetner 1,500 

(7) Safety Walk in the Footbaths 10 

(8) Purchase of Section Phase of the 38 ,000 
Timing Equipment - 8 Lane Scoreboard 

$28,000 + taxes (12% and 15%) 

(9) Completion of Lecture Room 2,750 

(10) Timing Control Centre 4,000 

(11) ISO Kinetic Exerciser 600 

(12) Glass Doors for Showers In Whirlpool Area 250 

(13) Completion of Viewing Gallery 2,500 

(14) Acoustic Material for Learners' Pool 1,750 

(15) Completion of the Control Booth 6,000 

(16) Trophy Case 2,000 

(17) Completion of Pool Bubblers 7,500 

(18) Railing - Lord Byng Pool 1,000 

(19) Bicycle Racks for 16 Bikes 300 

(20) 2 Sets of Folding Bleachers 5,500 
(Lord Byng Pool) 


Cont'd 
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Vancouver Aquatic Centre - 
Additional Funds (continued) 

C) THAT the Park Development funds so freed up be used to 
cover the following expenditures: 

(1) Over-Expenditures Required to Open the Centre $ 35,000 

(2) Inflationary Factor (since initial pricing) 25,070 

(3) Equipping Lunch Counter 7,00 

D) THAT the balance of $333,333.00 be moved into the Capital 
Category 'subject to varying'. 


***** 

The committee adjourned at approximately 12:00 noon. 


FOR CGUnai ACUOJrSK rAGE(S][..ia^^ 
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October 31, 1974 


A joint meeting of the Standing Committees of Council on Waterfront 
and Environment and Community Development was held in the No. 1 
1 Committee Room, third floor, City Hall, on Thursday, October 31, 
1974, at approximately 12:30 p.m. 

! PRESENT ; Alderman Pendakur (Chairman) 

Alderman Linnell 

Alderman Massey 
' Alderman Volrich 

Commissioner DiiMoulin 


ABSENT; Alderman Harcourt (on Civic Business) 

Alderman Gibson 
Alderman Marzari 
Alderman Rankin 


CLERK ; M. Cross 


RECOMMENDATION 

1. Street Lighting 

The Committee considered three aspects of street lighting: 

(a) An information report dated October 2, 1974, from the 
City Engineer; 

(b) A memorandum dated October 2S, 1974, from the Director of 
Planning ; 

(c) A presentation for a street lighting survey from Mr. Ralf 
Kelman. 


Items (a) and (c) were deferred by the Waterfront and Environment 
Committee on October 10, 1974, for consideration at a joint meeting 
of the Waterfront and Community Development Committees. Item (b) 
was prepared by the Director of Planning at the suggestion of the 
Committee on October 10, 1974. 

Mr. H. Nicholson, Assistant City Engineer, Electrical Division, 
advised that 95^ of the City's streets were illuminated at an 
operating cost of approximately $1.5 million per year. The 
lighting standards of the Illviminating Engineering Society are 
followed; i.e. minimiam light levels for safety under average 
conditions. The minimum levels range from 0.4 footcandles for 
residential streets to 2.0 footcandles for major streets in 
commercial areas. 

The Engineering Department report contains cost comparisons for 
the five different lamps manufactured for street lighting 
indicating that clear mercury vapour is the least costly, 
followed by colour-corrected mercury vapour, metal halide, high 
pressure sodium and incandescent. 


cont'd 
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Clause No.l (continued) 


The following table compares the costs of two contemporary lighting 
systems with both high intensity (mercury vapour and colour-corrected 
mercury vapour) and incandescent lamps: 


TYPE OF 

STANDARD 

SPECIAL 

STANDARD 

SPECIAL 

/ 

A 


LIGHTING 

tDesign "C") 

(Design "D") 

(Design "C") 

(Design "D" 




LAMP 

MERCURY 

COLOUR-CORRECTED 

INCANDESCENT 

INCANDESCENT 

/ 


?OLES PER MILE 

26 

32 

29 

38 




INSTALLATION COSTS 

$20,800 

$24,000 

$23,200 

$28,500 


f ■ 




lATIO 

1.00 

1.15 

1.12 

1.37 


20 YR. ENERGY 
COST 

$12,100 

$14,900 

$23,400 

$30,600 




20 YR. RELAMP- 
ING COST 

$ 5.200 

$ 7.200 

$18,700 

$24,500 




20 yr. energy 
Si relamp. costs 

$17,300 

$22,100 

$42,100 

$55 AOO 




UXXO 

1.00 

1.27 

2.43 

3.18 

c 

t 



The special lights (Design "D" shown in the foregoing table) arc 
installed in areas where owners are willing to pay the additional 
costs of installation under a Local Improvement Procedure By-law. 

Mr. Nicholson stated that the criteria for the lighting system are 
safety, cost and appearance. Clear mercury vapour lamps are being 
used because of the higher light level obtained at a lower cost. 
Colour-corrected lamps could be installed in existing fixtures at 
an additional operating cost of $12,000 per year, but there would 
be a loss of up to 20^ illumination. 

Mr. R. C. Boyes, Deputy City Engineer, advised that since the 
previous meeting on October 10, 1974, and the bus tour on 
October 24, 1974, he and the Director of Planning had agreed 
on the type of lighting to be used in the Broadway West Beauti- 
fication Project; i.e. colour-improved mercury vapour. 

Mr. D. Gordon, Lighting Supervisor, B.C. Hydro, stated their 
policies for street lighting: 

(i) Install and recommend to customers systei.is providing 

good standards of safety and visibility consistent with 
reasonable owning and operating costs. 

(ii) Install and recommend systems which minimize consumption 
of electrical energy. 

(iii) Support all facets of lighting research, i.e. Illuminating 
Engineering Research Institute. 

(iv) Advocate and use lES and CSA standards as they are the 
only existing reputable standards. 

(v) Encourage design using innovative ideas to improve 
visual comfort and better appearance of equipment. 


Mr. Gordon submitted the following roadway lighting comparison 
table for the Committee's information: 
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Clause No.l (continued) 


SYSTEM 

* LUMENS 

"DTP TjiFATT 

LIGHT + 

TTTTT T7ATTrilVT 

COLOR 

ELECTRIC LOAD 

INCANDESCENT 620 w. 

17.8 

369S 

Good 

62 kw 

MERCURY VAPOUR (clear) 
A on w 

46.7 


Poor 

17.1 kw 

MERCURY VAPOUR (coated) 
400 w. 

48.8 

4256 

Good 

18.5 kw 

METAL. HALIDE 400 w. 

74.7 


Good 

14.1 kw 

HIGH PRESSURE 250 w. 
SODIUM 

103. 

k9f> 

Fair 

9.7 kw 

LOW PRESSURE l80 w. 
SODIUM 

153. 

30?J 

Very- 
poor 

7.7 kw 

FLUORESCENT 2 x 85 w. 

63.3 

25^ 

Good 

27.7 kw 


NOTE: * Includes Ballast Losses 

+ ?6 Lamp Lxomens on Roadway 

Based on - 1.2 footcandle illmination (In Service) 
- 50 ft. Road Width 


At its meeting on October 10, 1974, the Standing Coiumlttco oT 
Council on Waterfront and Environment referred the City Engineer's 
report on street lighting to various groups for comment. Mr. P. Mees 
of the Planning Department submitted the Urban Design Panel's views 
on street lighting. The Panel felt that street lighting should be 
considered as an important factor in public amenity, and as such 
should be subject to a comprehensive study evaluating street 
lighting from a design standpoint as well as from a safety and 
economic standpoint. They suggest that as an interim measure 
the existing clear mercury vapour lamps be replaced by colour^ 
corrected mercury vapour lamps. 

The Director of Planning, in his memorandum covmienting on tlie 
City Engineer's report, recommended the following: 

" I. THAT the City Engineer and the Director of Planning be requested 
to report jointly to the committee on terms of reference for a 
study which would review the present city lighting program and 
suggest objectives for the program which would reflect a 
broader evaluation of social and environmental considerations. 

2. THAT the City Engineer and the Director of Planning report back 

on terms of reference which could be used as a basis for retaining 
Mr. Ralph Kelman to present his point of view on the City lightscape 
as a first step towards recommendation (I) above. 

3. THAT as one step towards improving the City's street lighting 
quality that the City replace all clear mercury lamps with colour 
corrected mercury lamps over the next five-year period. " 

Professor R. Farrell, School of Architecture, U.B.C, and a Member 
of lES, was concerned that nothing had been mentioned about human 
aspects. The quality of lighting should be measured by more than 
just horizontal illumination levels. It should include measurements 
of disability glare, discomfort glare and light angle. 

Mr. R. Kelman, in his presentation for a street lighting survey, 
advised the Committee that his concern was not to install new 
incandescent lighting, but to improve and utilize the existing 
incandescent and mercury vapour systems by cleaning the fixtures 
and lenses. He felt the use of clear mercury vapour lamps 
should be discontinued. Mr. Kelman thanked the Committee for 
hearing his presentation and indicated that he would like to be 
considered as a consultant for the proposed study. 

cont ' d ... 
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After discussion, the Committee 
RECOMMENDED 

A. THAT the City Engineer and the Director of Planning be 
requested to report jointly to the Standing Committee of 
Council on Waterfront and Environment on Terms of Reference 
for a study to review the present City lighting progra;Time; 
such study to suggest objectives to reflect a broader 
evaluation of social and environmental considerations. 

B. THAT recommendations (2) and (3) contained in the Director 
of Planning' s memorand-um dated October 2B, 1974, be received. 

C. THAT the approved street lighting project for upper level 
street lighting on Broadway West proceed using colour improved 
mercury vapour fixtures; the matter of light shields to be 
studied further by the Engineering and Planning Departments 
and reported back to the Community Development Committee. 


The meeting adjourned at approximately 1:45 p.m. 


FOR council ACTION SEE PAGE(S).(£2S^ 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON CIVIC DEVELOPMENT 


OCTOBER 31, 1974 


A meeting of the Standing Committee of Council on Civic 
Development was held on Thursday, October 31, 19 74 at approxi- 
mately 3:30 p.m. in the No. 1 Committee Room, City Hall. 

PRESENT : Alderman Hardwick, Chairman 

Aldermen Bowers, Massey and Pendakur 

CLERK: G. Barden 


RECOMMENDATION 

1 . Rezoning for Central Broadway 

The Committee had for consideration a report from the 
Director of Planning dated October 8, 1974 on rezoning for 
Central Broadway, an area approximately defined by Arbutus, 
False Creek, Main Street and 16th Avenue. The report out- 
lined the Planning Department's examination of development 
trends in the Central Broadway area and the effect of its 
continued development on the City (report circulated) . 

The Committee noted that there are two industrial zoned 
areas on the periphery of the Broadway area presently being 
investigated by the Planning Department that should be in- 
cluded in the rezoning study as they are of commercial ori- 
entated uses. The Committee also suggested that guidelines 
for the CD-I zone which surrounds the Vancouver General 
Hospital be considered along with guidelines for the Broadway 
area since it is part of the same general area. 

Following further discussion, it was 

RECOMMENDED 

(A) THAT the Director of Planning be authorized to make appli- 
cation to rezone from M-1, C-3 and C-2 to C-3A, the areas 
outlined in appendix 3 of the report and to refer such 
application direct to Public Hearing, together with re- 
ports from the Technical Planning Board and the Vancouver 
City Planning Commission. 

(B) THAT an urban design study be undertaken to develop design 
guidelines for the Broadway area and that the Director of 
Planning be authorized to report back on the costs of ob- 
taining a consultant to carry out this study, including 
details on terms of reference. 

(C) THAT the Director of Planning investigate rezoning of the 
following areas to C-3A and incorporate these into his 
report : 

(i) Granville Street, north of 6th Avenue to the 
Granville Bridge ramps 

(ii) the Industrial area from the lane south of 
Broadway to 12th Avenue and from Vine to 
Maple Streets. 



/2 


standing Committee of Council on Civic Development 
October 31, 1974 


2 


2 . Shaughnessy Hospital Site 

Alderman Pendakur reported that development encompassing 
2.8 million sq.ft. of the Shaughnessy Hospital Site had been 
shown to members of the medical profession. City Planning staff 
and others. Concern was expressed at the size of the proposed 
development and the fact that the specific concept had not yet 
been presented to City Council. 

Discussion also took place on whether or not a presentation 
should be made to Council 'In Camera'. After further discussion, 
it was 

RECOMMENDED 

THAT arrangements for a formal presentation to City Council 
of the proposed development concept of the Shaughnessy 
Hospital Site be left with the Mayor to work out details 
with Mr. Christiansen of the British Columbia Medical 
Centre . 


3 . Progress Report - Downtown Planning Programme 

The Committee had for consideration a progress report dated 
October 29, 1974 on the Downtown Planning Programme, which in- 
cluded a proposed work task programme schedule for the period 
November, 1974 to March, 1975. The report notes the essential 
component of this programme is the completion of all necessary 
task studies, information, consultants and public response to 
enable City Council at the end of March, 1975 to refer to a 
Public Hearing the proposed amendments to the Downtown District 
Schedules of the Zoning and Development By-law (report and 
schedule circulated) . 

The Committee discussed the work programme schedule which 
included 21 items. The Committee made the fnl lowing amendments: 

Item #4 Complete Urban Design Guidelines 

the Committee felt that detailed discussion 
should take place on certain important basic 
guidelines, i.e. public transportation, pedes- 
trian movement, as soon as possible, and that 
all Members of Council who wish to partici- 
pate in this discussion be invited to attend. 

Item #6 Procedures for Administration, Control and 
Regulation. Planning Department Summary 
and Submission. 

the Committee agreed that this item should 
be considered at the joint meeting of the 
Civic and Finance & Administration Committees 
at a date to be agreed upon. 

Item #12 Study Team Work Plan Proposals, April-December, 
1975. Budget Requirements, office accommodation 
and related expenses. 

it was agreed that serious thought should be 
given to making the three temporary positions 
permanent . 

Following further discussion, it was 
RECOMMENDED 

THAT the Director of Planning 's recommendations for this 
Downtown Study Work Programme be approved subject to the 
amendments made in discussion. 


Alderman Pendakur left the meeting during discussion of the 
foregoing matter. 
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JUL 9 1970 

Board oi Administration, July 3, 1970 (BUILDING - 9) 

Clause 6 continued 

With reference to the sketch plans submitted for a minor 
amendment, time has not permitted Planning staff to fully 
examine the proposed changes nor to advise if they are acceptable. 
It is expected, however, that such plan examination will have 
been completed by the time this report is considered by Council, 

Should Council wish to grant Mr, Stanzl a further period of time 
to arrange his financing and for the City to analyze the revised 
scheme, the Director of Planning could be insti'ucted to renew 
Development Permit #44079 under Section 8(5) (c) for a limited 
period of time. It is suggested that a six month period would 
be adequate to assess both the financing and the project 
itself rather than the 12 month period requested, 

A letter dated June 29th, 1970, has been received from 
Mr, D.T, Braidwood, Solicitor, on behalf of four property 
owners in the area objecting to the extension," 

Your Board submits the foregoing report of the Director of Planning 
for Council's consideration. 


DELEGATION REQUESTS - Mr, D.T. Braidwood, Solicitor 

Frank Stanzl Construction 
(Circulated for the information of Council are the following: 

- Letter from Mr. R. Raimet, dated June 22, 1970 

- Board of Administration report dated December 5, 1969 

- Council's resolutions dated December 9, 1969 and 

January 13, 1970 

- Letter from Mr, Braidwood dated June 29th, 1970) 


INFORMATION 

7, Super Valu Parking Lot - S/S Kingsway between 

Harold and Wessex Streets - Prive-In Church Se rvi ce 

The Director of Planning reports as follows: 

"A letter dated June 4th, 1970, addressed to His Worship the 
Mayor, was received from Reverend R.H. Galbraith, Pastor of 
the Collingwood Baptist Church, requesting to use the existing 
Super Valu parking lot on the south side of Kingsway between 
Harold and Wessex Streets to conduct a series of Sunday evening 
drive-in Church services during the month of July, 

This property is zoned C-2 Commercial District whereby the use 
of the land as a Church is a conditional use requiring approval 
of the Technical Planning Board, 

The Zoning Planner has discussed the matter with the Deputy 
Corporation Counsel and it is agreed that the use as proposed 
by Reverend Galbraith would require a Development Permit Appli- 
cation approved by the Technical Planning Board, 

Reverend Galbraith has been advised by the Zoning Planner of the 
necessity for a Development Permit Application and urged that same 
be made forthwith so that it may be considered at an early date 
by the Technical Planning Board," 

Your Board submits the foregoing report of the Director of Planning 
for the information of Council, 

(Circulated for the information of Council is the letter dated 
June 4, 1970, from Rev, R,H, Galbraith, and reply dated June 23, 
1970,) 
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4. Progress Report on Economic Study 
of Zoning Regulations 


Mr. J. Winsor of the Downtown Planning Team advised the Com- 
mittee of the appointment of Western Real Search as consultant at 
a cost of $2,000 and terms of reference on the economic study of 
housing in certain downtown areas , and he would be reporting 
further to the Committee on November 14, 19 74. It was 

RECOMMENDED 

THAT the verbal progress report from Mr. J. Winsor be 
received. 


5 . Vancouver Heritage Advisory Committee 

The Committee had for consideration an extract from the 
Minutes of the Vancouver Heritage Advisory Committee of Septem- 
ber 23,. 1974 on Development Permit Applications, which included 
the following motion: 

"THAT Council seek a Charter amendment which will allow 
the City to withhold a Development Permit for up to 30 
days with no liability or cost to the City, 

THAT the current 90 day study period remain in effect, 
such period to begin after expiry of- the 30 day period 
sought by the Board." 

Nancy Oliver, of the Planning Department, explained that 
the Planning Department is required to issue a demolition per- 
mit within seven days of application and this often is not long 
enough to acquaint the Vancouver Heritage Advisory Committee 
with full details of the building to be demolished. Following 
further discussion, it was 

RECOMMENDED 

THAT the motion of the Vancouver Heritage Advisory Com- 
mittee be referred to the Director of Legal Services for 
report to the Committee , together with an alternate sug- 
gestion that demolition permits not be issued until 
development permits for proposed alternate uses are 
approved. 

The Committee considered a further extract from the Van- 
couver Heritage Advisory Committee of September 23, 1974 on 
criteria for designation, which included the following motion: 

"THAT the Committee communicate its regrets to Council 
that funds for the preservation of historic buildings 
and sites are not provided in the 1976-80 proposed 
capital expenditure programme and advise Council that 
the Committee will be making recommendations for capital 
expenditures in the area of historic preservation in 
the future . " 

After further discussion, it was 
RECOMMENDED 

THAT the communication from the Vancouver Heritage 
Advisory Committee be received. 


The meeting adjourned at approximately 4:45 p.m. 
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REPORT TO COUNCIL 



STANDING COiynyHTTEE OF COUNCIL 
ON COMMUNITY DEVELOPMENT 


October 31, 1974 


A meeting of the Standing Committee of Council on Community 
Development was held in the No. 2 Committee Room, third floor, City- 
Hall on Thursday, October 31, 1974 at approximately 3:30 p.m. 


RECOMMENDATIONS 


1, Liquor Permit Application 
1110 Granville Street 

The Director of Planning submitted the following report dated 
October 2^, 1974 with respect to a liquor permit application at 
1110 Granville Street: 


"Mr. Khalifa of Wobum Holdings Ltd., 2145 West Broadway, has filed 
Development Permit Application No. 65920 to construct a hotel on this 
site. 

The original development proposal included a beverage room of 
approximately 1,400 sq. ft. in area. City Council on July 23, 1974, 
when dealing with a recommendation of the Standing Committee of 
Council on Community Development with respect to the beverage room, 
referred it back to the Standing Committee for report to Council in 
greater detail on number and location of existing beer parlours 
adjacent to the proposed development and other relevant details. 

Subsequently the developer has amended his plans to delete the beverage 
room and instead provide a licensed lounge of approximately 1,500 sq.ft. 
The lounge would have a seating capacity of 77. 

The Technical Planning Board have approved the development permit 
application subject to a condition that: 

Prior to the issuance of the development permit the matter of the 
proposed liquor outlet is to be first reported to Council's 
Committee. 


This report is submitted for the consideration of the Standing Committee 
of Council on Community Development." 

Mr. Gerald Hamilton appeared on behalf of Mr. Khalifa and 
reviewed the application with the Committee. After due consideration 
it was 

RECOMMENDED 

THAT Council approve the proposed location for a licensed 
lounge at 1110 Granville Street. 


PRESENT : 


Alderman Volrich (Chairman) 
Alderman Harcourt 
Alderman Marzari 


ABSENT: 


Alderman Rankin 


CLERK: 


D. Bennett 


Cont'd • . • 
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2. Fairview Slopes Redevelopment 
and Conservation 


The Committee had for consideration the following report of the 
Director of Planning dated October 2S, 1974 attached to which was a 
study prepared by the Sussex Group Consultants dealing with the 
feasibility of preservation of the Fairview Slopes: 

"The Director of Planning reports as follows: 

"In fulfilling its advisory role, the Planning Department has 
the responsibility to assist the Mayor and Council in obtaining 
the best possible understanding of the social, economic and 
physical issues confronting them. The purpose of this report 
is to bring forv;ard information recently made available on the 
conflicting proposals for redevelopment and the potential for 
preservation in the Fairview Slopes, and to make recommendations on 
the appropriate process for assessing this new information. 

At the initiation of local area residents, the Planning Depart- 
ment retained the Sussex Group as consultants to study the 
feasibility of preserving the social and physical character 
of the Fairview Slopes. The study has been recently completed 
and is attached for your information. 

The Planning Department believes this is an important study and 
is currently reviewing its analyses and conclusions for a future 
report to your Committee for Council. However, in addition to 
advising on technical matters, the Planning Department also has the 
responsibility to inform and be informed by the public, and help 
Council understand their concerns. Therefore, to properly assess 
the implications of this study and advise Council on the appro- 
priate action to be taken, the Director of Planning recommends 
that:" 

The report concluded with several recommendations. 

The Committee discussed the varying densities and after due 
consideration it was 

RE COMMENDED 

(A) THAT the Sussex group study, "Fairview Slopes ... the 
feasibility of preservation", be received; 

(B) that the Director of Planning be instructed to make the 
Sussex group study available to Fairview residents, 
property owners, businessmen. Department Heads and other 
interested parties, and that this Committee hold a 
public meeting or meetings with interested groups to 
obtain their opinions and suggestions for action on this 
matter. 

(C) THAT the Director of Planning be further instructed to 
report back in December with the Department analysis of 
the study, including public reaction to it, and with 
recommendations for Coiincil policy. 

(D) that the interim guidelines from the Technical Planning 
Board be presented to this Committee for information. 

INFORMATION 

3. Liquor Permit Application 
642 Burrard Street 

The Zoning Planner submitted the following report with respect 
to a liquor permit application at 642 Burrard Street: 


Cont'd . • . 
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"It is reported on behalf of the Director of Planning that the above 
noted Development Permit Application has been filed to alter and use 
the existing restaurant for a cabaret. 

The Technical Planning Board approved this application subject to the 
condition that prior to the issuance of the Development Permit: 

"This request is to be referred to the Council Committee on new 
liquor outlets for consideration and necessary action." 

This development would have approximately 1,764 sq. ft. of public 
assembly area for the cabaret. 

This restaurant is presently licensed as a dining lounge. 

The development is situated in the downtown area in the CM-2 Commercial 
District. 

This report is submitted for the consideration of the Standing Gommitee 
of Council on Community Development." 

Mr. Robert J. Lebrun appeared in support of his application 
and the Committee noted a communication from Solicitors Montaine, 
Black & Davies, which also supported the application. 

The Chairman advised that he was concerned that many premises 
are now applying for liquor permits and he suggested that it was time 
that a meeting was held with the Liquor Administration Branch of the 
Attorney -General • s Department to try to determine how many more should 
be allowed in the City. The Committee agreed with this suggestion. 
The Chairman stated he would like to discuss this particular application 
with the Police and the Liquor Administration Branch of the Attorney- 
General's Department before taking action. 

It was 

RESOLVED 

THAT IVlr. Lebriin's application for a liquor permit at 642 Burrard 
Street be deferred for one week in order that the Chairman may 
discuss this particular application with the Police and the 
Liquor Administration Branch of the Attorney-General's Department. 


4. Broadway West Improvement Project 

On October 10, 1974, when the Committee was considering a report 
of the Director of Planning and the City Engineer dated October 7, 1974 
the matter of upper-level street lighting was deferred for two weeks. 

At a joint meeting today of the Standing Committees on Waterfront and 
Environment and Community Development the following motion was passed: 

"THAT the approved street lighting project for upper level street 
lighting on Broadway West proceed using colour improved mercury 
vapour fixtures; the matter of light shields to be studied further 
by the Engineering and Planning Departments and reported back to 
the Community Development Committee." 

Your Committee 

RESOLVED 

THAT the foregoing recommendation of the joint meeting of the 
Standing Committees on Waterfront and Environment and Commianity 
Development dated October 31, 1974 on the matter of upper level 
street lighting be received for information. 

The meeting adjourned at approximately 4:10 p.m. 


fuK council ACTiG^ SEE rASEfSjj 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY DEVELOPMENT 


November 7, 1974 


A meeting of the Standing Committee of Council on Community- 
Development was held in the No. 2 Committee Room, Third Floor, City- 
Hall on Thursday, November 7» 1974 at approximately 3:30 p.m. 


PRESENT: 


Alderman Volrich (Chairman) 
Alderman Harcourt 
Alderman Marzari 


ABSENT ; 
CLERK: 


Alderman Rankin 
D. Bennett 


Adoption of Minutes 

The Minutes of the meetings held October 21 and October 24, 1974 
were adopted. 


RECOMMENDATIONS 


1. Liquor Permit Application - 
642 Burrard Street 


At the last meeting your Committee deferred consideration of this 
liquor permit application in order that the Chairman could discuss the 
desirability of permitting this liquor outlet with the Liquor Administra- 
tion Branch of the Attorney-General's Department and the Police. The 
Chairman advised that he had discussed this particular application with 
the aforementioned and there appeared to be no objection, however, it 
was deemed advisable that this Committee meet with the Liquor Administra- 
tion Branch to discuss the whole matter of liquor outlets in the City. 

The Committee had before it for consideration a report of the 
Director of Planning on the subject matter. 

Mr. Robert J. Lebrun, applicant, with his Solicitor, Mr. L. A. 
Montaine, appeared before the Committee in support of this application 
for a cabaret license at 642 Burrard Street. After due consideration 
it was 

RECOMMENDED 

THAT Council approve the proposed location for a cabaret at 
642 Burrard Street. 


2. Concept Plans for Neighbourhood Improvement 
in Kitsilano and Cedar Cottage 

! The Committee had for consideration a report of the Director of 

, Planning dated November 1, 1974 (copy of which is circulated) dealing 
■ with concept plans for neighbourhood improvement in Kitsilano and 
Cedar Cottage. Attached to the report were Appendices A and B , 
the former dealing with Kitsilano and the latter with Cedar Cottage. 

Mr. R. Youngberg reviewed the report for the benefit of the 
Committee and Mr. Dan Janczewski from the Kitsilano Planning Office 
and Mr. Don Sinclair from the Cedar Cottage Planning Office discussed 
the Appendices with the Committee. 

Cont'd . . . 
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Clause #2 cq r.itinued ; 

Mr, Toungberg advised that this report must be before the senior 
levels of^- government prior to November 30, 1974* 

'^^-ya report of the Director of Planning concluded with the 
iollovrj_ng recommendations: 

"(a) ('hat the City approve the Concept Plans for the Neighbourhood Improve- 
ment Programs in the Kitsil ano and Cedar Cottage areas as described in 
this report. 

(b) That the Province and Central Mortgage and Housing Corporation be re- 
quested to approve the Concept Plans for the Kitsllano and Cedar Cottage 
areas. 

(c) That the City request contributions from the Province and Central 
Mortgage and Housing Corporation towards the estimated costs of imple- 
menting the programs in the following amounts: 

KitsI lano Cedar Cottage 

Province $276,750 $417,125 

Central Mortgage and 

Housing Corporation $553,500 $834,250 

(d) That Council approve the appropriation, from the $1,000,000 allocation 
of Urban Renewal Funds previously approved by Council for Neighbourhood 
Improvement Programs, of the following amounts as the City's share of 
the costs of implementing the programs: 

Kitsi lano Cedar Cottage 

$276,750 $430,335 

(e) That Central Mortgage and Housing Corporation be requested to allocate 
from the funds currently available for loan ($750,000) the following 
amounts for possible loan to commercial enterprises in the Neighbour- 
hood Improvement areas: 

Kits i lano Cedar Cottage 

$100,000 $100,000 
The Director of Finance has some reservations regarding this 
item and we are awaiting clarification from C.M.H.C. 

(f )That the Concept Plans be forwarded to the Parks Board for Information 
and consideration." 

Your Committee discussed the Residential Rehabilitation Assistance 
Program in Kitsilano, and in particular the following paragraph: 

"... it is recommended that City Coimcil endorse the principle of 
allowing individual property owners to 'downzone' their 
property as they apply for the R.R.A.P. funds. They then 
become eligible for the benefits of the rehabilitation 
program and the goal of maintaining a physical and social 
diversity in the area is encouraged." 

The Committee Members did not favour the policy of downzoning 
the property in order to apply for R.R.A.P. funds and after due 
consideration it was 

RECOMMENDED 

THAT the Director of Planning approach C.M.H.C. to discuss 
what alternative approaches may be considered to achieve the 


Cont'd 


^^1 

Standing Committee of Coimcil 3 

on Commiinity Development 
November 7, 1974 

Clause #2 continued; 


stability that the Committee- has in mind for the R.R.A.P. 
programs; the Director of Planning to report back to the 
Committee on this matter in three week's time. 

FURTHER THAT the foregoing recommendations contained in 
the report of the Director of Planning dated November 1, 
1974 be approved. 


The meeting adjourned at approximately 4:20 p.m. 
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CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver was 
held on Tuesday, November 26, 1974, in the Council Chamber commencing 
at 2:00 p.m. 

PRESENT: Mayor Phillips 

Aldermen Bowers, Gibson, Harcourt, Hardwick, 
Linnell, Marzari, Massey, Rankin 
and Volrich 

ABSENT : Alderman Penddkur 

CLERK TO THE COUNCIL : D. H. Little 

PRAYER 

The proceedings in the Council Chamber were opened with 
prayer . 

ACKNOWLEDGEMENT 

The Mayor recognized the presence in the Council Chamber of 
students from the Van Horne Elementary School under the direction 
of their teacher, Ruth Hodge. 

'IN CAMERA' MEETING 

Council was advised that there are matters to be considered 
'In Camera' later this day. 

ADOPTION OF MINUTES 

MOVED by Aid. Linnell, 
SECONDED by Aid. Hardwick, 

THAT the Minutes of the Regular Council Meeting of November 12, 
1974, be adopted. 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Linnell, 
SECONDED by Aid. Hardwick, 

THAT the Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 

REPORT REFERENCE 

Proposed Development Concept of the 
Shaughnessy Hospital Expansion 

City Council on November 12, 1974, requested the B.C. Medical 
Centre to give a detailed report at this meeting on the proposed 
•development concept of the Shaughnessy Hospital expansion. 

Pursuant thereto, Mr. K.R. Weaver, President, B.C. Medical Centre 
and the architect of the development Mr. R. Blagborne, gave details 
of the conceptual development plan and by means of a slide presentation, 
elaborated on the facilities which are envisaged at this time, although, 
it was stressed that the scheme is subject to modification dependant 
upon the opinions of citizens and civic officials. 

The delegation advised Council that it is planned to have the 
final concept design by mid January, and by mid July, finalize the 
master plan of the development. 

cont'd. . . . 


• 699 


Regular Council, November 26, 1974 2 

REPORT REFERENCE (cont'd) 

Proposed Development Concept of the 
Shaughnessy Hospital Expansion 
(continued) 


Mr. Youngberg, representing the Planning Department, advised 
that his Department had commenced an impact study as the development 
affected the community, and advised Council of some preliminary 
conclusions involving the potential demand of office space related 
to the development and traffic and parking requirements to be 
generated by the development. 


MANAGER'S, DEPARTMENT AND OTHER REPORTS 


Langara 

Mr. Pickstone, the Deputy Director of Planning, spoke in support 
of the Manager's report dated November 20, 1974, concerning the 
Langara Lands . 

With the permission of Council, the following delegations were 
heard speaking against certain aspects of the Manager's report. 
Briefs were filed from each delegation. 

(a) Mr. Paul Pulle, Chairman of the Citizens Committee 
on Langara 

(b) Mrs. Helen Moran on behalf of golfers 

(c) Mrs. Leonore Freiman, Marpole-Oakridge Area Council. 

The Manager's report of November 20th, covered topics on housing, 
other uses, golf course reconstruction, methods of disposal of certain 
lands and concluded with recommendations A to D submitted by the 
Director of Planning which were endorsed by the City Manager. Followi 
consideration and after making certain amendments to the recommendation 
it was 


MOVED by Aid. Harcourt, 
THAT 


A. the Director of Planning be instructed to apply for rezoning of 
the lands as outlined on the plan attached as Appendix B to the 
Manager's report from (RS-1) One Family Dwelling District to 
(CD-I) Comprehensive Development District, with the (CD-I) By-law 
restricting the development as follows: 


1. Uses 


(a) Apartment buildings 

(b) Town houses 

(c) Retail stores catering to the day-to-day needs of 
residents of the local neighbourhood 

(d) Park or playground 

(e) Golf course 

(f) Recreational facility (Y.M.C.A.) 

(g) Comprehensive educational development (Vancouver 
City College) 

(h) Off-street parking and loading 

(i) Buildings or uses customarily accessory to the above 
uses. 


cont • d. . . . 
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MANAGER'S, DEPARTMENT AND OTHER REPORTS (cont'd) 
Langara (continued) 

2 . Floor Space Ratio 

The Floor Space Ratio, including all ancillary use, not 
to exceed the following: 

(a) Family housing 
0. 50 

(b) Senior citizens housing 
0.75 

(c) Housing for young marrieds 
0.75 

(d) Recreational facility (Y.M.C.A.) 
0.50 

3 . Height of Buildings 

(a) Housing (all categories) 

The height not to exceed three storeys 

(b) Recreational facility (Y.M.C.A.) 

The height of the building not to exceed 40 feet. 

4 . Other Conditions 

All other conditions, as described in Appendix C of the 
Manager's report, shall be by resolution of Council and 
the application be referred direct to Public Hearing to 
be held approximately two months from November 26, 1974, 
after report by the Vancouver City Planning Commission. 

B. Council approve the procedures for disposal of the land as 
described in this report. 

C. the Director of Planning, the Director of Legal Services, and 
the Supervisor of Property & Insurance be instructed to draft 
the proposal call documents for the market housing prior to 
the Public Hearing. 

D. the Director of Planning, in consultation with the Park Board, 
the College Council, and relevant City departments, report back 
on : 

1. The provincial park; 

2. The disposition of all uses on the site; 

3. The matter of co-operative housing; 

4. The reconstruction of the golf course; 

5. The recommended sale price of each parcel. 

E. the Director of Planning negotiate the development of senior 
citizens housing with church groups in the South Vancouver area. 

- CARRIED UNANIMOUSLY 


(Appendix B and C Referred to 
are on file in the City Clerk's 
Office) 


JUL 9 1970 206 

Board of Administration, July 3, 1970 (BUILDING - 10) 


8 . Roof Signs 

The Director of Planning reports as follows: 

"City Council on June 23, 1970, considered a Board of Administration 
Report dated 19th June, regarding a proposed amendment to the Zonini 
and Development By-law No. 3575 to control roof signs. A proposed 
By-law amendment now stands referred for consideration at Public 
Hearing. 

There are three outstanding applications for roof signs made by 
Neon Products Limited as follows: 

(1) A 8' X 4' rotating roof sign (first party) related to a 
restaurant at 8593 Granville Street. This is in a C-2 
Commercial District. 

(2) A 34' X 42' flashing roof sign (third party) on the west 
side of the roof of 1541 West Broadway. (C-3 Commercial 
District) . 

(3) A 34' X 42' flashing roof sign (third party) on the north 
side of the roof of 1541 West Broadway. (C-3 Commercial 
District) . 

If the proposed By-law amendment is enacted, signs of this nature 
will no longer be permitted. 

The plans for the above application No. 1 were received for 
examination in the Department of Permits and Licenses on June 9th, 
1970, and for applications Nos. 2 and 3, on June 10th, 1970. 
In examining the situation with the City Law Department, it is 
advised that the application dates should be taken as June 9th 
and 10th respectively. 

As these dates are prior to the date of making application to 
amend the Zoning and Development By-law, action to withhold 
the permits under Section 570 of the Vancouver City Charter is 
precluded . 

The Sign Company concerned has been contacted, but is unwilling 
to voluntarily withdraw the applications. 

Unless directed otherwise , the permits will, therefore, be issued 
in the normal way." 

Your Board submits the foregoing report of the Director of Planning for 
the information of City Council. 


* * * * * 


FOR ADOPTIOrJ 311 PAGE(S) 
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MANAGER'S, DEPARTMENT AND OTHER REPORTS (cont'd) 

DEPARTMENT GENERAL REPORT 
NOVEMBER 22, 1974 


Building & Planning Matters 
(November 22, 1974) 


Block 288, D.L. 526: Bounded by Burrard 
and Pine Streets and 6th and 7th Avenues 
(Clause 3) 


Council considered this Clause which referred to Block 288, 
D.L. 526 bounded by Burrard and Pine Streets and 6th and 7th Avenues 
and heard the following delegations: 

(a) Mr. C.C.I. Merritt, representing Mercedes-Benz of Canada Ltd., 
opposed the waiving of certain conditions required by Councrll 
in its resolution for rezoning the block to CD-I at a Public 
Hearing on May 30, 1974. (Brief filed). 

(b) Miss Mary Southin, Q.C., Counsel for SAS Properties Ltd., 
speaking in support of her client's request for alternative 
arrangements to the conditions laid down by Council on 

May 30th. (Brief filed) . 

MOVED by Aid. Marzari, 

THAT the report of the Director of Legal Services be received. 

- LOST 

(Aldermen Bowers, Harcourt, Massey, Rankin, Volrich and 
the Mayor opposed) 

MOVED by Aid. Volrich, 

THAT the request of Mr. A.H. Waisman, as outlined in the Director 
of Legal Services' report, be granted and the recommendations of the 
Director of Legal Services be approved after amendment as follows: 

"That before a Development Permit is issued, the owners 

(a) enter into an appropriate agreement to the satisfaction 
of the Director of Legal Services to maintain the com- 
prehensive development aspect of the site in lieu of 
consolidation ; 

(b) enter into an agreement to the satisfaction of the 
Director of Legal Services which will enable the City 
to acquire the 7 feet for road at no cost; and 

(c) enter into an agreement to the satisfaction of the 
Director of Legal Services to comply with the original 
conditions as soon as the title is in a state whereby 
such transactions may be registered, and in any event, 
not later than six months' time from the date of this 
resolution . " 

- CARRIED 

(Aldermen Gibson, Linnell and Marzari opposed) 


Regular Council, November 26, 1974. 

UNFINISHED BUSINESS 


P.N.E. City Lease Review . 

Council, on November 12, 1974 deferred consideration of a 
report from the Director of Finance and the General Manager of the 
P.N.E. dated November 12, 1974, to this meeting. 

The report reviewed the history of the City's lease with the 
P.N.E. which, to the present, has been on the basis. of $1.00 per year 
The primary question at issue for the forthcoming lease review is 
rent. The 1963 agreement states that the lessee (the P.N.E.) agrees 
to pay rent, and the 1964 supplementary agreement further states, on 
the question of rent - "in settling the rent to be paid by the lessee 
during the five year period under review, the arbitrators shall take 
into consideration all taxes, rates, levies, local improvement assess 
ments and other charges, which, except for any exemption allowed by 
law, would in the ordinary course be lawfully assessed by the lessor 
upon or against the said lease premises and in addition thereto the 
financial resources of the lessee". 

The report also advised that Council, on June 11, 1974, 
referred the question of the P.N.E. City lease review to the Director 
of Finance and the Manager of the P.N.E. to review financial and 
lease arrangements. In discussions with the P.N.E. representative, 
the Director of Finance put forward the following as the City's 
position : 

1) The City now wished to receive as rent an amount of $1,000,000 
per year. It should be noted that this amount would be fixed for 

a 5 year period. Under normal circumstances the City should expect 
to receive, from any of its assets leased to others, an economic 
rent plus taxes. The P.N.E. assets are presently assessed for 
approximately $37,000,000; it is obvious that the P.N.E. cannot 
pay a rent even remotely approaching economic rent. Taxes alone 
in 1974 would have been approximately $900,000 and can be expected 
to be much higher at the end of the 5 year period if current 
inflation trends continue. 

2) That Clause l(r) of the 1963 agreement which reads in part as 
follows, "That it will indemniipy the lessor and save it harmless 
at all times from all costs, charges and expenses caused to or 

incurred by the Lessor, " in such a manner as to absolutely 

require the P.N.E. to reimburse the City for all expenses incurred 
by the City that are in the opinion of the Lessor related to the 
activities of the P.N.E. or other activity being carried on in the 
premises, whether those expenses are incurred upon the grounds of 
the P.N.E. or externally to the grounds of the P.N.E. 

3) That the Plan of the demised premises, being Schedule C of the 
Lease, should be amended to reflect the reality of the present 
situation and that Schedule A should be re-arranged. 

It was noted that if Council and the Board of Directors of 
the P.N.E. do not agree by December 1974, upon the rent to be paid 
by the P.N.E., then the matter is to be referred to arbitration as 
required under the agreement. 

Council also had for information copies of reports from the 
Vancouver Sun of March 31, 1973, and the Vancouver Province of 
March 31, 1973, on the matter of the P.N.E. lease. 


Cont 'd . 
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UNFINISHED BUSINESS (Cont'd) 
P.N.E. Lease Review (Cont'd) 

MOVED by Aid . Rankin 

THAT the Directors of the P.N.E. be invited to appear before 
the next meeting of Council to explain their position on this whole 
matter . 

FURTHER THAT the City Manager and the Director of Legal 
Services report back to the next meeting of Council with an 
appropriate resolution in respect of appointment of an arbitrator. 

- CARRIED UNANIMOUSLY 


MANAGER ' S , DEPARTMENT AND OTHER REPORTS (Cont'd) 

E . City of Vancouver Debenture Issue . 

The Council had for consideration the following report from 
the City Manager, dated November 22, 1974, on the matter of the City 
of Vancouver Debenture Issue. 

The City Manager has received the following report from the Director of 
Finance. 

"On June 25, 1974 City Council approved the appointment of A.E. Ames & Company 
Limited as the City's Fiscal Agents for Bond Issues and further approved a procedure 
to be followed for the marketing of Bond Issues during 1974 and 1975. This procedure, 
in sunmary, was that prior to any Bond Issues the terms and conditions would be 
reviewed by myself with the Finance and Administration Committee and City Manager, 
or, in the event of the Finance and Administration Committee being unable to meet, 
that the terms and conditions would be approved by the Chairman or Deputy Chairman 
of the Committee plus the Mayor and the City Manager. 

The City has not so far issued any Debentures in 1974 even though under normal 
. circumstances we would have had a Debenture Issue last spring. However, the Bond 
Market has been in poor condition with interest rates excessively high. This has 
caused us to hold off. For a number of reasons the Bond Market, through the last 
monthjhas been steadily improving. On the advice of our Fiscal Agents we have been 
preparing for a Bond Issue for the last few weeks, awaiting the appropriate time. 
Four events in the last week to ten days resulted in a decision that we should now 
go to the Bond Market. These events were as follows: 

a. November 15th the Canada Savings Bond sales were terminated 

by the Federal Government. This was a positive factor for the 
Bond Market as the CSB rate was too high and was therefore 
artificially holding up interest rates. 

b. November 18th the Federal Government brought down its budget. 
This was a negative factor or at best a neutral factor because 
the budget is decidedly not anti-inflationary. 

c. November 19th, the Federal Government refinancing of $525 million 
of maturing Canada Bonds. This refinancing was a positive factor 
because the Government only allowed $150 million of the Bonds to 
get into the Bond Market and they were a short maturity. This 
indicated that the Government was prepared to leave the long end 
of the market to other government levels and corporations. 

d. The prime rate and bank rate cuts were a positive factor. These 
cuts were waiting in the wings for the CSB's to terminate. 

On Tuesday, November 19th the decision was made by the Fiscal Agents and myself 
that the City should come to the market on Thursday (November 21st) with a 10%, 20 
year Sinking Fund Bond to be sold at a price yielding approximately 10.25% to the 
purchaser. This is approximately 1-1%% better than the City could have done earlier 
this year. 
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MANAGER'S, DEPARTMENT AND OTHER REPORTS (Cont'd) 
City of Vancouver Debenture Issue . (Cont'd) 


I was able to contact a majority of the Finance and Administration Committee, 
plus the Mayor and the City Manager and received authority which had to be slightly 
modified at 8:30 a.m. Thursday morning to give the purchaser a yield of approximately 
10.30% as the Bond Market had deteriorated slightly on Thursday morning. 

The City has now sold $15 million worth of 20 year Sinking Fund Bonds with a ]0% 
interest coupon, at a price to yield the purchaser approximately 10.30'/. and the 
requisite by-law (4817) has been prepared by the Director of Legal Services and is 
before Council this day for passage, to create the Bonds. 

By-law 4816 is also before Council this day and is to correct an error missed 
by half a dozen persons including n\yself a year ago in a varying by-law, and must 
be passed before the Debenture By-law. It does not change any Council decisions or 
policies and is strictly to correct an error. 

T therefore recommend that Council approve Dy-lnw 'fk^1^'> and 
4Sl7 this day." 

The City Manager RECOMMENDS that the foregoing report of the 
Director of Finance bo approved. 


V 704 


MOVED by Aid. Linnell 

THAT the recommendation of the City Manager contained in the 
foregoing report, be approved. 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Bowers 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers 
SECONDED by Aid. Linnell 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 

BY-LAWS 

1. BY-LAW TO AMEND BY-LAW NO. 4745, 

AND TO ESTABLISH THE AMOUNT AUTHORIZED 
TO BE BORROWED UNDER THE 1971-1975 
FIVE-YEAR PLAN FOR "STREETS" AT 
$8,454,000 


MOVED by Aid. Bowers, 
SECONDED by Aid. Linnell, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was, 

MOVED by Aid. Bowers, 
SECONDED by Aid. Linnell 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 


- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 
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BY-LAWS (Cont'd) 


2. BY-LAW TO CONTRACT A DEBT BY THE ISSUE 
AND SALE OF DEBENTURES IN THE AGGREGATE 
PRINCIPAL AMOUNT OF $15,000,000 IN LAWFUL 
MONEY OF CANADA FOR THE OBJECTS SET OUT 
IN SCHEDULE "B" 


MOVED by Aid. Bowers, 
SECONDED by Aid. Linnell 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was, 

MOVED by Aid. Bowers, 
SECONDED by Aid. Linnell 

THAT the By-law be given second and third readings and the 

Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


MANAGER'S, DEPARTMENT AND OTHER REPORTS (Cont'd) 

A. MANAGER'S GENERAL 
REPORT , 

November 22, 1974 . 

Finance Matters 
(November 22, 1974) 

The Council considered this report which contains four 
clauses identified as follows: 

CI . 1 : Tender Awards 

Cl. 2: I.B.M. Magnetic Card Selectric Typewriter 
CI. 3: Position of Ice Rink Coordinator - Park Board 
Cl. 4: Conditions of Sale Governing Marketing of 
City-Owned Residential Lands 

The Council took action as follows: 
Clauses 1, 2 and 3 . 

For Council action on these Clauses, see page 13. 


Conditions of Sale Governing Marketing 

of City-owned Residential Lands. (Clause 4 ) 

MOVED by Aid. Marzari, 
SECONDED by Aid. Gibson, 

THAT consideration of this report be deferred to the next 
meeting of Council. 

- CARRIED UNANIMOUSLY 
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Works & Utility Matters 
(November 22, 1974) 

The Council considered this report which contains four 
clauses identified as follows: 

CI. 1: Local Improvements on the 'Initiative Principle' 
CI. 2: Tender No. 41-74-6 - 10 Yard Side Loading Refuse 
Packer 

CI. 3: Tender No. 39-74-3 Fire Trucks 
CI. 4: Rental of Festoon Lights to 1974 Christmas 
Carolship Committee 

The Council took action as follows: 

Local Improvements on the 'Initiative Principle' 
(Clause 1) 


MOVED by Aid. Bowers, 
SECONDED by Aid. Rankin, 

THAT the recommendations of the City Manager, contained in 
this Clause, be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY. 


Clauses 2,3 & 4. 

For Council action on these clauses see page 12 . 


G. Water Street Beautif ication Program - 
Source of Funds. 


The City Manager submitted a report, dated November 22, 1974 
on the matter of Water Street Beautif ication Program - Source of 
Funds .^^g report stated that - 

on November 5, 1974, Council gave final approval to the 
underground wiring and surface work local improvements for the 
Water Street Beautif ication Program, subject to the remaining 
sources of funds being established. These remaining sources of 
funds involved consideration of transferring from Strathcona Urban 
Renewal funds to the Water Street project $140,000 of Federal 
Funds and $70,000 of Provincial Funds. 

The report also advised that - 

Council, on November 1, 1974, when considering a Manager's 
report in which the Director of Planning summarized discussions 
with the Strathcona Rehabilitation Committee and set out the 
funding situation. In this report the Manager recommended that 
the Federal Government be requested to transfer $140,000 from its 
Strathcona allocation to the Water Street project, and the 
Provincial Government be requested to transfer $70,000 on the same 
basis. Council deferred consideration of this clause to November 
25, 1974, to permit consideration of the Manager's recommendation 
by the Strathcona Property Owners and Tenants Association for a 
subsequent report to Council. 

The report stated that the Director of Planning advised that 
this matter will not be before Council until later in December and, 
should a tranfer of funds be approved, there would be a time lag 
in obtaining final approvals of the senior governments . 
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Water Street Beautif ication Program - 
Source of Funds (Cont'd) 

The City Engineer advised that if funds are not approved for 
the Water Street Beautif ication project to permit ordering of 
materials as soon as possible after December 9, 1974, the project 
will be delayed one or more months and major works will be occurring 
during the tourist season. 

The City Manager recommended that Council approve one of the 
following alternatives: 


1, The Federal Government be requested to transfer $140,000 from 
its Strathcona allocation to the Water Street project and the 
Provincial Government be requested to transfer $70,000 from its 
Strathcona allocation to the Water Street project, 

OR 

2. Temporarily finance the $210,000 from Unallocated 1974 
Supplementary Capital. 

MOVED by Aid . Bowers 
SECONDED by Aid. Linnell 

THAT the Water Street Beautif ication Program be temporarily 
financed from Unallocated 1974 Supplementary Capital in the amount 
of $210,000. 

- CARRIED UNANIMOUSLY 

********** 

Council recessed at 5.45 p.m. 
for an 'In Camera' meeting in 
the Mayor's office. 

********** 


Following a Public Hearing, the 
Council reconvened in the Council 
Chamber at 10.15 p.m. with the 
same members present. 


MOVED by Aid. Linnell, 
SECONDED by Aid. Hardwick, 

THAT the Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 

COMMUNICATIONS OR PETITIONS 

1. Seminar for Newly Elected Representatives; 
Authority for Registration Fees and Expenses . 

Council noted a communication dated November 13, 1974, from 
the Union of British Columbia Municipalities, advising of a Seminar 
for Newly-Elected Representatives who have not previously served 
on a Council or Regional District Board in British Columbia. The 
purpose is to assist participants to become more quickly effective 
in their newly elected positions, and will be held in Richmond, 
all day December 14, 1974 and the morning of December 15, 1974. 

MOVED by Aid. Linnell 

THAT Council approve payment of Registration Fees, and related 
expenses, for any of the newly-elected Council representatives who may 
wish to attend this Seminar. 

- CARRIED UNANIMOUSLY 
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2. Sponsorship of Luncheon and Request 
to declare Aviation Safety Week, 
May 5 - May 9, 1975. 

Council noted a communication from the Canadian Air Traffic 
Control Association Inc., requesting that Council sponsor a Luncheon 
at their forthcoming National Biennial Convention at the Hotel 
Vancouver, May 6 - May 9, 1975. C A T C A further requested that 
the City declare the week of May 5 - May 9, 1975 - 'Aviation Safety 
Week ' . 

MOVED by Aid. Harcourt 

THAT the request of the Canadian Air Traffic Control Association 
that the City sponsor a luncheon be received, and no further action be 
taken on this matter. 

FURTHER THAT the City declare the week of May 5 - May 9, 1975 
'Aviation Safety Week". 


3 . West Coast Salvage Building . 

Council considered a request from Jim Land - Town Fool - Protem, 
dated November 25, 1974, requesting an opportunity to appear before 
Council to present a proposal to recycle the West Coast Salvage 
Building at the North foot of Alder Street. 

MOVED by Aid. Harcourt, 

THAT the delegation request be approved, and arrangements 
left with the City Clerk. 


4. Election Results. 


Council noted the following communication from the City Clerk 
dated November 26, 1974, on the results of the recent Civic Election ^ 


I wish to inform you that, as a result of the election held on 
Wednesday, Noveniber 20, 1974, the following were elected to the 
offices shown for the years 1975-1976: 


- CARRIED UNANIMOUSLY 


- CARRIED UNANIMOUSLY 


MAYOR: 


Arthur Phillips 


ALDERMEN: 


Michael Harcourt 
Fritz K. Bowers 
Harry Rankin 


Helen D. Boyce 
Hugh Stuart Bird 
Darlene Marzari 


John J. Volrich 
Warnett Kennedy 


Edward C. Sweeney 
Arthur R. Cowie 


SCHOOL BOARD: 


Katherine E. Mirhady 
Margaret Andrew 


William Brown 
Anthony Lavin 


Elliott Gose 
Pamela Glass 
David Pratt 


Nathan J. Divinsky 
Jack Say Yee 
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COMMUNICATIONS OR PETITIONS (Cont'd) 
Election Results (Cont'd) 


PARK BOARD ; 

William C. Gibson 
R. Theodore DuMoulin 
George Wainborn 
May Brown 

REGIONAL BOARD DIRECTORS ; 

Michael Harcourt 
Harry Rankin 
Arthur Phillips 


Andrew John Livingstone 
Evelyn Mary Atkinson 
Bowie Keefer 


Hugh Stuart Bird 
Darlene Marzari 


In respect of the 1976-1980 Capital Program, the votes cast in the 
affirmative on this plebiscite did not amount to a majority of all 
the votes cast and, therefore), did not receive the assent of the 
electors. " 

MOVED by Aid. Bowers, 

THAT the above communication be received for information. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Volrich * 

THAT Council express its sincere thanks to all those who 
worked on the recent Civic Election for their efforts in the public 
service . 

- CARRIED UNANIMOUSLY 


MANAGER'S, DEPARTMENT AND OTHER REPORTS (Cont'd) 


Works and Utility Matters, 
November 22, 1974. 


Tender No. 41-74-6 - 10 Yard Side Loading 
Refuse Packer. (Clause 2) 

Tender No. 3 9-74-3 Fire Trucks. 
(Clause 3) 

The Mayor referred to a recent announcement of cuts by the 
Federal Government with respect to tax on certain municipal equipment. 
Council requested that the matter of the Federal Tax involved in 
purchasing the equipment referred to in clauses 2 and 3 of this 
report be resolved, prior to finalization of the purchases. 

MOVED by Aid. Linnell 

THAT Clauses 2 and 3 in this report be approved. 

- CARRIED UNANIMOUSLY. 


Rental of Festoon Lights to 1974 
Christmas Carolship Committee, (Clause 4 ) 

MOVED by Aid. Linnell 

THAT the rental of festoon lights to the 1974 Christmas 
Carolship Committee be approved. 

FURTHER THAT a grant of up to $3 00 for rental of approximately 
1,500 feet of festoons, be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY. 
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Finance Matters, 
November 22, 1974 . 

Tender Awards. (Clause 1) 

I.B.M. Magnetic Card Selectric 
Typewriter, (Clause 2) 

Position of Ice-Rink Co-ordinator , 
Park Board. (Clause 3) 

MOVED by Aid. Volrich 

THAT the recommendations of the City Manager, contained in 
Clauses 2 & 3 above of this report, be approved, and Clause 1 be 
received for information. _ ^^^^^^ UNANIMOUSLY 

For Council action on Clause 4, see page 8. 

Property Matters, 
November 22, 1974 . 


hi 


The Council considered this report which contains three 
clauses identified as follows : 

CI. 1: Victoria Drive Street-End - South of V. & L.I. 
Right-of-Way 

CI. 2: Lots C, D except W. 190' and the West 190' of 

Lot D Block 122, D.L. 196 
CI. 3: Cedar Cottage Neighbourhood Improvement Program 

Site Acquisition - 3901 Victoria Drive & 3918 

Alice Street 

The Council took action as follows: 

Victoria Drive Street-End - South of 
V. & L.I. Right-of-way. (Clause 1) 

MOVED by Aid . Harcourt 

THAT the recommendation of the City Manager contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 


Lots C, D except W.190', and the WEST 190' 
of Lot D, Vlock 122, D.L. 196. (Clause 2) 

MOVED by Aid. Harcourt 

THAT the Supervisor of Property and Insurance be authorized 
to continue negotiations for acquisition of this property, subject 
to final resolution of the Court proceedings with respect to 
expropriation . 

- CARRIED UNANIMOUSLY 

Cedar Cottage Neighbourhood Improvement 
Program Site Acquisition, 3901 Victoria 
Drive and 3918 Alice Street, (Clause 3) 

MOVED by Aid. Harcourt. 

THAT the recommendation of the City Manager contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY. 
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Board of Administration, July 3, 1970 


LICENSES AND CLAIMS MATTERS 


RECOMMENDATION ; 

1 . Claim of Phyllis Prochera 

The Corporation Coiansel reports as follows: 

"The claimant's 1963 Volkswagon and contents consisting of 
camping equipment were sold at a City auction under the 
mistaken belief that they were the property of another. 
The incident was due in part to the fact that the claimant 
had encountered difficulty in registering the vehicle in 
her name. 

In my opinion, the City would be held to be liable to the 
claimant. The claimant's solicitor has agreed to accept 
$900.00 in full settlement of the claim including legal 
costs and expenses. This amount is in order. 

Accordingly, I recommend that Council authorize payment 
of $900.00 in full settlement of the above claim." 

Your Board 

RECOMMENDS that the report of the Corporation Counsel be adopted. 


* * * * * 


FOR ADOPTION SEE PAGE(S) 
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B. DEPARTMENTAL GENERAL REPORT 
NOVEMBER 22, 1974 


Works & Utility Matters 
(November 22, 1974) 

The Council considered this report which contains two clauses 
identified as follows: 

Cl. 1: Lane Lighting 
CI . 2 : Shoe Shine Day 

The Council took action as follows: 
Lane Lighting (Clause 1) 

MOVED by Aid. Linnell 

THAT the recommendation of the City Engineer, contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 

Shoe Shine Day (Clause 2 ) 

MOVED by Aid. Bowers 

THAT permission be granted to the Young Men's Christian 
Association, Vancouver, to hold a Shoe Shine Day on Friday, November 
29, 1974, as a fund raising campaign to aid the Fiji Y.M.C.A's 
Shoe Shine Boy Program, subject to the conditions outlined in the 
report of the City Engineer, be approved. 

- CARRIED UNANIMOUSLY 

Building & Planning Matters 
(November 22, 1974) 


The Council considered this report which contains three 
clauses identified as follows: 

Cl. 1: Demolition Permits in the Kitsilano Area 
Cl . 2: Proposed Conversion of One-Family Dwelling 

into Offices - 1423 Howe Street 
Cl. 3: Block 288, D.L.526; Bounded by Burrard and 

Pine Streets and 6th and 7th Avenues 

The Council took action as follows : 

Demolition Permits in the 
Kitsilano Area -(Clause 1 ) 

MOVED by Aid. Linnell 

THAT this clause in the report be received for information. 

- CARRIED UNANIMOUSLY 


Proposed Conversion of One-Family Dwelling 
into Offices - 1423 Howe Street, (Clause 2 ) 

MOVED by Aid. Harcourt 

THAT the recommendation of the Building Inspector, contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 
(For Council action on Clause 3, see page 4) 
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Finance Matters 
November 22, 1974. 

Analysis of 1974 Property Tax Roll for 
Single-Family Residences (Clause 1) 

MOVED by Aid. Harcourt 

THAT the report of the Director of Finance be received 
for information. 

- CARRIED UNANIMOUSLY 


D. Survey Report of the Vancouver 
Taxi Industry - Phase II. 

The following report was submitted by the City Manager, 
under date of November 19, 1974: 

"The subject report has nov been recoived from Tho Thorne 
Group Ltd. and is circulated for the information of Council. 

When Council received the Phase I report it vas received 
and referred to tho Vehicles-f or-Hire Board and copies provided 
to interested parties in the Taxi industry. 

I RECOMMEND Council take the same action with respect to 
the subject report. 

MOVED by Aid. Linnell 

THAT the recommendation of the City Manager contained in 
this report, be approved. 

- CARRIED UNANIMOUSLY 


F. Illegal Suites: 
Hardship Cases . 

The Special Committee concerning Illegal Suites - Hardship 
Cases, submitted the following report under date of November 8,1974. 


"The Committee of Officials has considered the following requests under 
the policy established by Council concerning Illegal Suites - Hardship 
Cases, and reports as follows: 

(a) The following applications recoiomended for approval by the 
Sub-Committee be approved: 

Cheryl Tainsh (tenant), 2660 East 47th Avenue 

John M, K, Park (owner), 4121 Rupert Street 

Joseph A. Holland (tenant), *104 - 1999 Nelson Street 

Orlando Victoria (tenant), 3793 Lanark Street 


Cent ' d . 
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Illegal Suites - 
Hardship Cases. ( Cont ' d ) 

i 

(b) the following applications be approved for one year from the date 
of this Resolution: 

Nigel Blagborne (tenant), 2619 West 2nd Avenite 

Jan Coplick (tenant), 2752 West 7th Avenue 

Sohan Kooner (owner) , 361 West 18th Aveniie 

Mary Ann Bieiwener (tenant), 2222 Stephens Street 

Leonard C, Ham (tenant), 3080 West 5th Avenue 

ChristOF>her Dariotis (tenant), 3350 Collingwood Street 

Joginder S, & Jaswant K, Johal (owners), 4243 John Street 

Mrs, Joyce Giordano (owner), 3512 Bast 45th Avenue 

Jim Mesotopitis (owner) , 3675 Highbury Street 

M, Leslie Hunter (tenant), 3098 Buclid Street 

David Stawarz (tenant), 2625 West 1st Avenxie 

Gurmukh S, Bains (owner) , 3432 Bast 45th Avenue 

(c) the following application be approved for six months from the 
date of this Resolution: 

Barry Minaker (tenant), 2375 West 35th Avenue 

(d) in respect to the above mentioned, the City Building Inspector be 
instructed to withhold enforcement action and to carry out the 
policy as adopted by Council on December 17, 1963, and as amended 
by Council on November 10, 1964«" 

(e) the following applications be not approved: 

Partap S, Dhillon (owner), 4914 Spencer Street 
Ratilal Patel (owner), 729 Bast 14th Avenue 

MOVED by Aid. Bowers 

THAT the application of Mr. Partap S. Dhillon (Owner) 4914 
Spencer Street, be extended for one year, 

AND FURTHER THAT the balance of the report be approved. 

- CARRIED UNANIMOUSLY. 

I. Report of Standing Committee 
on Finance & Administration, 
November 14, 1974 

Park Board Responsibility 
Matrix Study (Clause 1) 

MOVED by Aid. Bowers 

THAT the resolution of the Committee contained in this clause 
be received and the recommendations of the Committee in this clause 
be approved after amendment to read as follows: 

"THAT City Council ratify the above action of the Standing 
Committee of Council on Finance and Administration and, 

FURTHER THAT the Standing Committee of Council on Finance and 
Administration be appointed to serve as liaison with the appropriate 
designated members of the Park Board to give guidance and assistance 
to Peat Marwick and Partners through this study, and to provide 
guidance to the Task Force on Recreation. 


* Underlining denotes amendment . 


- CARRIED UNANIMOUSLY 
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II. Report of Standing Committee 
on Waterfront & Environment, 
November 14 , 1974 


The Council considered this report which contains four clauses 
identified as follows: 

CI. 1: Eraser River Street Ends 
CI. 2: Air Pollution 

Cl. 3: Development Permit Application #68443 - North Foot 

of Jervis Street, Air West Airlines 
Cl. 4: Development Permit Application #68445 - North Foot 

of Vernon Drive, United Grain Growers Ltd. 

The Council took action as follows: 

Eraser River Street Ends 
(Clause 1) 

MOVED by Aid. Linnell 

THAT recommendations (a) to (e) of the Committee, contained 
in this clause, be approved, after amendment by inserting the word 
"available" between the words "all" and "ten" in recommendation (e) . 

- CARRIED UNANIMOUSLY 

Air Pollution 
(Clause 2) 

MOVED by Aid. Linnell 

THAT recommendations (b) and (c) of the Committee, contained 
in this clause, be approved 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Volrich 

THAT consideration of recommendation (a) of the Committee, 

be deferred until such time as recommendation (c) has been 
dealt with. 

- CARRIED UNANIMOUSLY 


Development Permit Application #68443 

North Foot of Jervis Street, Air West Airlines . (Clause 3 ) 

MOVED by Aid. Linnell, 

THAT recommendations (a) (b) and (c) of the Committee, 
contained in this clause, be approved. 

- CARRIED UNANIMOUSLY 


Development Permit Application #68445 

North Foot of Vernon Drive, United Grain Growers Ltd. (Clause 4 ) 

MOVED by Aid. Linnell, 

THAT the recommendation of the Committee, contained in this 
clause, be approved. 

- CARRIED UNANIMOUSLY 
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III. Report of Standing Committee 
on Civic Development, 
November 14, 1974 

The Council considered this report which contains five clauses 
identified as follows: 

01. 1: West End Zoning 

CI. 2: Proposals for Public Information Programme - 

Downtown Plan 
CI. 3: Vancouver Heritage Advisory Committee 
CI. 4: Proposed Office and Commercial Development 
CI. 5: Economic Study Report 

The Council took action as follows 

West End Zoning 
(Clause 1) 

MOVED by Aid. Hardwick 

THAT Clause 1, contained in this report, be received for 
information . 

- CARRIED UNANIMOUSLY 


Proposals for Public Information Programme - 
Downtown Plan (Clause 2) 

MOVED by Aid. Hardwick 

THAT recommendation (i)-(a) and (b) be approved, subject to 
the copy being to the satisfaction of the Standing Committee on 
Civic Development. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Hardwick 

THAT recommendations (ii) and (iii) of the Committee, be 
deferred to the Standing Committee on Civic Development for consider- 
ation in March 1975, in line with submission of the draft by-law 
re the Downtown Plan. 

- CARRIED UNANIMOUSLY 


Vancouver Heritage Advisory Committee 
(Clause 3) 

MOVED by Aid. Hardwick 

THAT the recommendations of the Committee, contained in this 
clause, be approved. 

- CARRIED UNANIMOUSLY 

proposed office and Commercial Development 
(Clause 4) 


MOVED by Aid. Hardwick 

THAT recommendations (i) to (iv) of the Committee, contained 
in this clause be approved, and recommendation (v) be approved, 
after striking the words "and floor space ratio" at the end of this 
recommendation . 

- CARRIED UNANIMOUSLY 

Economic Study Report (Clause 5 ) 

MOVED by Aid. Hardwick 

THAT the recommendation of the Committee, contained in this 
clause be received for information. 

- CARRIED UNANIMOUSLY 
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IV. Joint Report of Standing Committees 
on Finance and Administration and 
Housing, November 14, 1974 

The Council considered this report which contains two clauses 
identified as follows: 

CI. 1: Policy for City's Aid and/or Subsidies to 

Non-Profit Organizations 
CI. 2: Housing Development Corporation 

The Council took action as follows 

Policy for City's Aid and/or Subsidies to 
Non-profit Organizations (Clause 1) 

MOVED by Aid. Bowers 

THAT consideration of this clause be deferred to the next 
meeting of Council. 


Housing Development Corporation 
(Clause 2) 

MOVED by Aid . Bowers 

THAT the recommendation of Aldermen Bowers, Harcourt and 
Linnell contained in this clause be approved. 


G.V.R.D. Matters 

Alderman Bowers advised Council that the G.V.R.D. Board will 
be considering, on November 27, 1974, an item from its Sewer and 
Water Committee with respect to secondary treatment installation 
at the Annacis Island plant. 

Alderman Hardwick advised that the G.V.R.D. Board will also 
be considering, on November 27, 1974, a recommendation from its 
Policy Review and Finance Committee that the G.V.R.D. Planning 
Department's budget be reduced. The Mayor indicated that he 
would be speaking to this item at the G.V.R.D. Meeting. 


- CARRIED UNANIMOUSLY 


- CARRIED UNANIMOUSLY 


ENQUIRIES AND OTHER MATTERS 


Alderman Rankin 


referred to Council's action of 
September 24, 1974, when considering 
a clause of the Standing Committee 
on Social Services ' report with 
respect to a grant to the Family 
Place. Council, at that time, 
approved a grant of $3,934 per month 
to the Family Place for the months 
of November and December 1974, subjec 
to the organization obtaining cost- 
sharing under the Canadian Assistance 
Plan. Alderman Rankin advised that 
the organization is experiencing 
difficulty in acquiring the regular 
Canada Assistance Plan cost-sharing 
and moved that Council amend its 
motion of September 24,74, to read 
as follows: 


Grant - Family Place . 
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ENQUIRIES AND OTHER MATTERS (Cont'd) 

Grant- Fattiily Place (Cont'd) 

MOVED by Aid. Rankin 

THAT Council approve a grant of $3,934 per month to the 
Family Place for the months of November and December and that 
the Director of Social Planning be directed to request Canada 
Assistance Plan cost sharing for Family Place. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 


Alderman Hardwick referred to the practise in recent 

Downtown Christmas Shoppers' ^^^^^ °^ ^^t^' partnership 

With the Downtown Business Association 

' and the B.C. Hydro, providing a 

Christmas Shoppers ' bus in the 

Downtown area . 


MOVED by Aid . Hardwick 
SECONDED by Aid. Linnell, 

THAT the City Manager report back to the next meeting of 
Council on provision of a Downtown Christmas Shoppers' Bus on the 
same basis as in previous years, i.e. the City, in partnership with 
the Downtown Business Association and B.C. Hydro, provide this 
service . 

- CARRIED UNANIMOUSLY. 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Hardwick, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Linnell 
SECONDED by Aid. Hardwick 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


The Council adjourned at 11 p.m. 


******* 


The foregoing are Minutes of the Regular council Meeting 
of November 26, 1974, adopted on December 3, 1974. 
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WORKS & UTILITY MATTERS 


(WORKS - 


RECOMMENDATIONS ; 

1 . Local Improvements on the 'Initiative Principle ' 

First Step 

The City Engineer reports as follows: 

"As required by the Local Improvement Procedure By-Law, projects 

for : 

Pavements and Curbs (higher zoned) 
Pavements and Curbs (arterial streets) 
Pavements and Curbs (local residential) 
Lane Pavements (higher zoned) 
Lane Pavement (residential standard) 

shown on the attached schedule dated November 15, 1974, are advanced to 
Council on the 'Initiative Principle'. These are advanced because of high 
maintenance costs experienced, public complaints and traffic safety reasons. 

The City's share of these improvements is available in the 1974 
Streets Capital Budget." 

Second Step 

The Director of Finance submits the following report on the 
financial arrangements: 

"In accordance with the provisions of the Local Improvement Procedure 
By-Law, I am submitting the City Engineer's report dated November 15, 1974. 

The estimated total cost of these improvements is $644,970 and the 
City's share of the cost is $349,495. 

I have to report that the necessary financial arrangements can be 
made to carry out this work." 

The City Manager has decided that it is desirable to undertake the 
projects referred to and RECOMMENDS that: 

(a) The reports of the City Engineer and Director of Finance be 
adopted together with the details of the Second Step Report on file in the 
City Clerk's Office. 

(b) The Court of Revision for the projects listed in the attached 
schedule dated November 15, 1974 be held at 2:00 p.m. Tuesday, January 28, 
1975 (12 projects only). 

NOTE : Assent of 2/3 of the members of Council present required. 

2 . Tender No. 41-74-6 - 10 Yard Side Loading Refuse Packer 

Tenders for the above were opened on November 4, 1974 and referred to the 
City Engineer and Purchasing Agent for report. 

The Officials concerned report as follows: 

"A working copy of the tabulation is on file in the office of the Purchasing 
Agent . 

Funds for this purchase are provided from the Truck Plant Replacement Fund. 

Three bids were received. 

Bid No. 1 - Rollins Machinery Make Haul All 

Price $12,925.00 each. 

This unit was submitted as an alternate bid to the specification and is 
not acceptable because: 

(a) a chassis with a 10000 lbs. gross vehicle weight is offered in lieu of 
the minimum 14000 lbs. specified. 

Cont'd , . . 
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(b) the unit can only be loaded from one side in lieu of from both sides as 
specified. 

In addition, the operation of this unit requires that the side hopper be 
lowered in order to load refuse. Lowering the side hopper results in an overall 
width of approximately 10 feet. This is not acceptable because between pickups 
these units travel on City streets where the maximum legal vehicle width is » teet. 
This means that the side hopper would have to be in the raised position while the 
truck is travelling. Lowering and raising the side hopper at every stop will 
result in inefficient refuse pickup as compared to our existing units or the 
recommended bid. 

Bid No. 2 from A.R. Williams and Bid No. 3 from Rollins Machinery both offer 
acceptable refuse bodies for City of Vancouver use. However, the Bid No. 2 
machine offers a truck chassis with a standard transmission in lieu of an 
automatic transmission as specified. The bid No. 2 machine is being recommended 
despite having a standard transmission as we feel it offers the best value to 
the City of Vancouver for the following reason. The Bid No. 2 machine is quoted 
with a fixed price of $20,567.00 whereas the Bid No. 3 machine is quoted with a 
price of $21,421.00 subject to prices in effect on the date of delivery. The 
estimated delivery of the Bid No. 3 machine is 11 - 13 months. Based on previous 
tender experience with trucks and equipment, it is expected that equipment prices 
will be escalating at the rate of 1% per month. An eleven month delivery would 
result in an estimated price increase of $2470.00. 

The disadvantage of using a standard transmission is more than offset by 
the expected difference of $3,324.00 ($854 difference between Bid No. 2 and Bid 
No. 3 plus $2,470.00 escalation) between Bid No. 2 and Bid No. 3. 

Wo RECOMMEND acceptance of Bid No. 2 from A.R. Williams Machinery for six (6) 
only 10 yard side loaders Helix Tite Paks #14 at a total cost of $123,402.00 ($20,567 
each) plus 5% Provincial Sales Tax." 

The City Manager RECOMMENDS that the foregoing be approved. 


3 . Tender No. 39-74-3 Fire Trucks 

This tender was opened on October 7, 1974 and referred to the Fire Chief, City 
Engineer and Purchasing Agent for report. 

The officials concerned report as follows: 
"Funding 

Funds for this purchase were approved by Council in advance of 1975 Budget on 
July 5, 1974. The July 5th report used estimated costs based on prices paid for 
similar units in January 1973 and inflated by 15%. Upon evaluating this tender, 
it has been found that costs have inflated by 40% requiring an increase of $50,000 
in the amount of funds to be provided as follows; 



Funds requested 
July 5, 1974 

Funds 
Required 

2 - Pumper Trucks 

$122,000 

$149,000 

1 - Aerial Ladder 

93.000 

113,000 


$215,000 

$262,000 

5% Provincial Tax 

10,750 

13,100 


$225,750 

$275,100 


Tender Evaluation 

This tender called prices for two 1050 GPM Triple Combination Pumper Fire 
Trucks and one 100 foot Aerial Ladder Truck. The bids are numbered in ascending 
order of price. 

Item I - 1050 GPM Triple Combination Fire Pumper Trucks 

Seven bids were received. The following table compares these bids. Four of 

the seven bids offer a different make and model of fire truck, and three bids result 
from alternate methods of payment. 

Cont'd . . . 
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FIRE AND TRAFFIC MATTERS 


RECOMMENDATION : 

1 . Fire Department Annual Report 

In accordance with the provisions of the Fire Department by-law, 
the Chief of the Fire Department has submitted the 84th Annual Report 
which covers the departmental activities for the year 1969. 

Your Board 

RECOMMENDS that the report be received. 

(Copies of the report are circulated for the information of Members 
of Council) 


CONSIDERATION : 

2. Offer No. 29-170-7 - 
Fire Dispatch Panel 

Offers for the above were opened in the Purchasing Agent's Office on 
June 26, 1970. The low bid was submitted by Glenayre Electronics Ltd. 
for a panel made by non-union labour at a total cost of $2,638.50 plus 
5io Provincial S.S. Tax. 

The lowest bid for a panel manufactured by union labour was submitted 
by Humble Manufacturing Co. Ltd. at a total cost of $2,648.80 plus 5% 
Provincial S.S. Tax. This bid is $10.30, or approximately .4% higher 
than the low bid. 

This item is referred to Council, as union status is involved. 


***** 
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1. 
ii. 

iii. 
iv. 

V. 

vi. 


Evaluation of the seven bids showed that; 


Bids 5, 6 and 7 offered firm prices. 


Bids 1, 2, 3 and A contained a price escalation clause based upon tba price of the 
chassis at the time of delivery to the manufacturer. 

Bid 1 contained a price escalation clause on all components used. 

Bids 1, 2, A and 5 require partial payment during manufacture to cover the cost 
of the chassis. 

Bids 1 & A require partial payment at the time of ordering. 

Bid 1 required final payment prior to shipment. 


When all the above conditions are considered, taking into account interest 
costs on the partial payments and the rate of inflation built into the escalation 
clauses, the bid order changes. 

The low bid is now the Howard Distributors Ltd's. bid on a Ford chassis (ori- 
ginally bid 2). However, the bid price is not firm as it contains an escalation 
clause subject to the cost of the chassis at the time of delivery. The lowest bid 
to offer a firm price is also from Howard Distributors Ltd. for an Imperial chassis, 

bid number 2 (originally bid No. 5). This bid is considered to offer the best 
dollar value. The additional cost of this bid over the low bid is estimated to be 
a maximum of $2,286.00. This extra cost is offset by the reduction or elimination 
of major repairs to the existing units because of better delivery (at least 6 
months earlier). A major repair to any of the drive train components would exceed 
$2,000.00. 

Item 2 - 100 foot Aerial Ladder Truck 

Two bids were received for this item from Howard Distributors Ltd. The prices 
are compared below; 


Bid Price 
Chassis 

Chassis payment in advance at 
time of delivery to body builder's 
plant 

Delivery Times: 

- chassis only 

- completion 

Interest Costs on partial 
payment @ 10% 

Est. Cost of Price escalation 
@ 1%/month 

TOTAL COST 


Bid No. 1 

$109,733.28 
Ford 


$ 28,258.78 

12 months 
18 months 

$ 1,412.93 

$ 3,400.00 

$114,546.21 


Bid No. 2 

$122,690.00 
Imperial 

$ 40,000.00 

6 months 
12 months 

$ 2,000 


$124,690.00 


The low bid for a Ford chassis is acceptable because neither repair costs to the 
existing truck nor an increase in the bid price due to inflation of the chassis cost 
is expected to offset the $10,000 difference between the two bids. 

RECOMMENDATIONS 


I. 


II, 


The Fire Chief RECOMMENDS that authority be given to the Comptroller of 
Accounts to increase the funds originally provided in the 1975 Revenue 
Budget for fire apparatus replacements by $49,350 (from $225,750 to 
$275,100) subject to City Council approving the following tender award. 

The Fire Chief, City Engineer, and Purchasing Agent RECOMMEND: 

a) for rtein F, acceptance of the bid to offer the best dollar value. Bid 
No.'), from Howard Distributors Ltd., for two Picrreville 1050 GPM 
Triple Combination Pumper Fire Trucks mounted on Imperial chassis at 
a total cost of $148,976.00 ($74,, 488. 00 each) plus 5% Provincial 
Sales Tax. 
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Clause 3 Cont'd 

b) for Item 2, acceptance of the low bid from Howard Distributors Ltd. 
for one Pierreville 100 foot Aerial Ladder Truck mounted on a Ford 
chassis at a total cost of $109,733.28 subject to change at time of 
delivery (because of a possible increase in chassis costs) plus 5% 
Provincial Sales Tax." 

The City Manager RECOMMENDS that the foregoing be approved subject to a 
contract satisfactory to the Director of Legal Services. 


RECOMMENDATION AND CONSIDERATION : 

4 . Rental of Festoon Lights to 19 74 Christmas Carolship Committee 
The City Engineer reports as follows: 

"The 1974 Christmas Carolship Committee has requested the loan of City owned 
festoon lights. Rental of these decorations was provided for in a resolution 
dated May 2, 1961, which required that: 

(a) all applications be approved by Council 

(b) a rental of 12c per foot be charged, and 

(c) a deposit of one week's rental be required to ensure the return of the 
equipment in good condition. 

On July 9th, 1968, Council increased the rental rate to 16c per foot in 
line with increased maintenance costs. I recommend that the rental rate be 
increased to 20c per foot due to the further increase in material and maintenance 
costs . 

The Carolship Committee requires approximately 1,500 feet of festoons. At 
the recommended new rate of 20c per foot, the rental will amount fo $300. 

I RECOMMEND that approximately 1,500 feet of festoon lights be rented to the 
1974 Christmas Carolship Committee at a new rate of 20c per foot for a total of 
$300.00. 

The Committee has applied for a grant equivalent to the rental charge. For 
the past eleven years. Council has approved grants to the amount of the actual cost 
of maintaining the festoons. 

Submitted for Council's CONSIDERATION is the request from the 1973 Christmas 
Carolship Committee for a grant of up to $300 for rental of approximately 1,500 
feet of festoons. It may be that the actual cost to the City for handling the 
lights and replacing damaged lamps, sockets etc., will amount to less than $300.00 
in which case the rental charge and grant would be reduced correspondingly." 

The City Manager RECOMMENDS the foregoing recommendation of the City Engineer 
dealing with increasing the rental rate and the renting festoons be approved and 
submits for CONSIDERATION the application for a grant. 
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Manager's Report, November 22, 1974 


FINANCE MATTERS 


INFORMATION 
1. Tender Awards 

The Purchasing Agent reports as follows: 

"In accordance with Council policy, contracts for the following supplies were awarded 
by the City Manager/authorized City Officials: 

Rental of Traffic Barricades 

Supply and delivery of four (4) pumping units for Kitsilano Pump Station 
Traffic Signal Equipment 
Pneumatic Tools 
Supply of Fire Hose 

Supply and delivery of Offset Duplicating Equipment 

Copies of the details of these Tenders Awards are attached. " 

The City Manager submits the foregoing report for Council's 
INFORMATION. 


RECOMMENDATION 

2. I.B.M. Magnetic Card Selectric Typewriter 

The following report has been received from the Director of the Permits 
and Licenses Department: 

"On September 17th, 1971, City Coimcil approved the rental of an 
I.B.M. Magnetic Card Selectric Typewriter for this Department. 
The machine was placed into full use in the preparation of the 
Development Permit Sub-Committee Minutes and enforcement letters. 

This machine proved so successful that on January 22nd, 1974, City 
Council approved the rental of an improved model which has recently 
been installed. There has been a continuing increase in the volume 
of material for which these machines are used, e.g. the number of 
form letters on enforcement matters has increased from 100 to 120 
since January, 1974. In addition, with the one Mag Card Machine 
it is frequently impossible to meet the deadline for the preparation 
of the Development Permit Sub-Committee Minutes. With the two machines 
in the Department, it has permitted more depth in this regard and 
has enabled our Department to meet the publication de£.dllnes by 
distributing the workload to the two Mag Card Operator positions. 

In addition, a large number of new pre-recorded letters are being 
developed, but the Department is finding it difficult to make any 
further progress in this matter as the present operator and the 
new machine are fully occupied. A considerable number of reports 
for Council and Committees of Council on licensing and other enforcement 
matters are now being done on these machines, and more recently, 
by Resolution of Council dated October 22nd, 1974, ten^iorary part- 
time assistance is to be provided to the Building By-Law Appeals 
Board by this Department, creating further demands on machine time. 

I therefore request permission to retain the first Mag Card Selec- 
tric Typewriter along with the new improved model in order to pro- 
vide optimum clerical service to our various divisions and to per- 
mit the additional uses outlined above to be fully implemented. 


(FINANCE - 1) 
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(FINANCE - 


2) 


Clause No, 2 (continued) 


At the time that the original I.B.M. Selectric Machine was installed 
in the Department, a vacant Clerk Steno II position was not filled 
in this particular stenographic and typist area. In addition, 
I estimate that with the two machines in the Department, the typing 
output is the equivalent of at least one more additional employee 
for a net savings of two staff members in this area. In the 1974 
Budget, the monthly rental was provided for one machine. The addi- 
tional funds required to retain the second machine to December 31st, 
1974, will total approximately $735.00, and such fimds are available 
in the Departmental Budget, Appropriation 6705/53. 

I recommend that the Department be authorized to retain the two 
I.B.M. Magnetic Card Selectric Typewriters at a total monthly rent- 
al of approximately $550.00, and that additional funds of $735.00 
for 1974 be provided from within the Departmental Budget by trans- 
ferring this amount from Account No. 6705/53 to 6701/12." 

The City Manager RECOMMENDS that the Report of the Director of Permits 
and Licenses be approved. 

3. Position of Ice Rink Co-ordinator - Park Board 

Council on June 25, 1974, passed the following resolu- 
tion in regard to Item 3 of the report of the Finance and Admin- 
istration Committee dated May 23, concerning Park Board Reorgan- 
ization: 

"THAT with respect to recommendation D(ii) in the 
Finance and Administration report dated May 23, 
1974, the Ice Rink Co-ordinator position be 
approved for the balance of the year." 

In a letter dated November 6, the Park Board request 
City Council to retain the Ice Rink Co-ordinator position until 
the Recreation Services Study is finalized and approved by the 
Board and City Council, or for a period of six months whichever 
is tJio lesser-; the estimated costs involved, based on salary, 
fringe benefits and car allowance for six mojiths amount to 
n pproximatoly $9,000. 

The City Manager RECOMMENDS that the foregoing request 
be approved; the necessary funds to be provided in the 1975 Park 
Board Income Operations Budget. 

CONSIDERATION 

4. Conditions of Sale Governing 
Marketing of Citv^Owned Residential Lands 

On May 7, 19 74, Council approved the following recommendation of the 
Standing Committee of Council on Community Development : - 

"Where City-owned lots become available for sale for residential 
construction purposes, the City retain the right to repurchase 
the property at the original price and require construction to 
commence within one year and actual residency to continue for 
five years with provision to deal with special circumstances 
and that this become a general policy in the marketing of City- 
owned residential lots for sale including the Adanac/Charles 
area; 

Further that the matter be referred to the Supervisor of Property 
and Insurance and the Director of Legal Services for consideration 
and report." 


cont'd .. 
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Manager's Report, November 22, 1974 (FINANCE - 3) 

Clause No. 4 (continued) 

The Supervisor of Property & Insurance reports as follows :- 

Numermus reports have been written and discussions held over 
the past years to determine the best method of handling the sale of 
City-owned residential lots. From these reports and discussions 
has developed the present policy which has proven to work well in 
producing early construction on the lots with an almost negligible 
amount of speculation. A continual review is carried out of City- 
owned lands , and arrangements made to place lots in a marketable 
condition through resubdivision , servicing, filling, etc., followed 
by advertisements calling for offers to purchase by sealed tender. 

The intent of Council's resolution of May 7, 1974, would appear to 
be an attempt to restrict sales of residential lots to private 
individuals who propose to build permanent homes for their own 
occupancy. In this regard. Council should be made aware of recent 
efforts to dispose of lots under restrictions similar to those now 
being suggested. 

AREA 'C - CHAMPLAIN HEIGHTS 

Area East of Tyne Street between 48th Avenue and 54th Avenue 

At a meeting on June 21, 1968, Council discussed the method oS. 
disposal of lots in Champlain Heights and resolved that:- 

' Council agrees to the sale of these home building sites 
to individuals directly and the question of terms and 
conditions of sale be reported upon by the Board of Adminis- 
tration, such report to take into account all previous dis- 
cussions this day on this parcel, viz:- 

A. (a) To individuals directly, 
(b) No real estate involvement. 

B. Agreement by purchaser to commence construction within 
twelve months and to complete within three years. !- 

C. Retention of ownership for a minimum of five years. | 

D. Terms and conditions of sale. 

3. Sale on basis of "Fixed Price".' 

A committee was set up to consider this matter and a report 
(copy attached), was presented to Council on February 17, 1970, 
commenting on Items 1 to 5 and pointing out certain difficulties 
and disadvantages. Keeping in mind Council's intent, the Committee 
submitted two methods of offering the lands for sale, and at that 
meeting Council approved the following procedure for these lots:- 

"That these lots be sold on the basis of giving preference to ; 
individuals who wish to build homes for themselves, have applied, 
and all other matter are equal; , 

I 

That not more than tv*QjLo±.s-..in a block be sold to any one pur- 
chaser; 

That construction be commenced within eighteen months of date 
of sale; it being understood the City shall have the right at 
its option to re-purchase the property by refunding the principa] 
only , if construction is not commenced within this time; 

That the lots be offered on the basis of "fixed price" at mar- 
ket value. ' 


cont'd 
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(FINANCE - 4) 


Clause No. 4 (continued) 

In April and May of 1970, 127 lots were advertised for sale under 
the foregoing conditions of sale. 

On July 9, 1970, Council considered a report from the Supervisor of 
Property and Insurance which advised that, despite the fact the lots 
were re-advertised in June, there remained 93 lots, (73%) , unsold 
after a three-month period. As it was apparent that reaction to the 
sale of these lots on the restricting basis set by Council had been 
limited. Council resolved that:- 

•The balance of unsold RS-1, single-family residential lots 
in Area 'C of the South-East sector, be placed on the market 
at a fixed price, without restrictions regarding the purchaser 
or the time within which the lots should be developed. ' 

The balance of these lots were then sold and developed in a rela- 
tively short period of time. 

AREA 'B' - CHAMPLAIN HEIGHTS 

Area East of Kerr Street between Rosemont and 63rd Avenue 

On March 28, 1972, Council had before it a report from the Super- 
visor of Property and Insurance with respect to the marketing of 
185 single-family lots in Area 'B'of Champlain Heights, and at 

that meeting resolved :- 

'That these single-family lots, in Area "B" of Champlain 
Heights, be sold on the following basis :- 

For a period of thirty days on a fixed price 
basis to individuals, with the sale being re- 
stricted to one lot per individual, on the under- 
standing, however, that thereafter lots will be 
sold on the basis of sealed tender, with the 
highest offer above the upset price being ac- 
cepted. ' 

On this basis the lots were advertised in April, 1972, and were 
all sold within a few days. Development of these lots as of 
June 30, 1974, is 86% complete. 

This method prevented the sale of blocks of adjacent lands to 
companies. It did not prevent individual builders and realtors 
from acquiring lots for development of housing and subsequent 
resale . 

Past experience would indicate that where the City endeavoured to 
give preferential treatment to private individuals the response 
was not favourable and there was considerable evidence that many 
of the private individuals were fronting for Contractors and 
Companies . 

COMMENTS ON COUNCIL'S SUGGESTED TERMS : 

Commencement of Construction Within 12 months 

The majority of Mortgage Companies will not lend money 
to private individuals for building purposes unless the 
individual has clear title. Since most lots are sold 
on City Terms which allow eighteen months to make full 
payment, it might not be possible in many cases for 
construction to commence before the eighteen-month per- 
iod. An option to re-purchase in the event construction 
is not commenced or completed within specified times has 
been required as a condition of sale on some condominium 
and senior citizens' housing sites, and could be re- 
quired on sale of lots for single-family dwellings. How- 
ever, this can be obstructing as some Mortgage Companies 
require the release of the option before granting and 
registering their mortgage. In addition, in periods of 
tight mortgage funds such as the present, it may not be 
possible for a purchaser to obtain funds and commence 
development within the term specified. cont'd 
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(FINANCE - 5) 


Clause No .4 (continued) 

Five Year Residency Stipulation 

A right of first refusal to purchase property at the net 
sales price could be retained by the City on residential 
lots in an attempt to ensure purchaser occupancy. This would 
prevent registration of documents pertaining to resale with- 
out the knowledge of the City, but would not control sale 
under an unregistered agreement nor rental of the property. 

Council's stipulation to give the City the right in the 
event residency does not continue for five years, to 
'repurchase the property at the original price' would re- 
fer to land only. The cost of any improvements, (dwelling, 
landscaping, etc) , would have to be included in any re- 
purchase price and this would prove to be an extremely 
difficult and onerous task. By proceeding in this man- 
ner, the City also would be depriving the owner of any 
normal gain through a general increase in market value, 
and he would, in addition, be out of pocket on registra- 
tion and administration fees as well as taxes and interest 
paid on his investment. 

If it is intended that a buyer will be prevented from 
enjoying any increase in land value by an option in favour 
of the City, then he might reasonably expect to be pro- 
tected from loss if the market declines. 

The 1971 Canada census gives the following statistics for 
length of residency in self-owned homes in Vancouver :- 

Percentage of Self-Owned Dwellings Period of Years 

50 10 and over 

18.7 6 to 10 

15 3 to 5 

16.3 2 and less 

These statistics show that more than 7 0% of home owners occupy 
the same home for longer than five years. To exercise its right 
of first refusal on the remaining less than 30%, the City may 
encounter almost insurmountable problems in the form outlined 
in the previous paragraph." 

The Director of Legal Services reports as follows :- 

"There is no inherent legal problem in providing for an Option 
to Repurchase if property is not developed within eighteen months 
or resold within five years. There are however certain technical 
problems associated with such a procedure. These could result in 
considerable problems for the City in administering the sales and 
subsequent matters relating to the property. 

There would be no problem as far as the Mortgage Company is con- 
cerned if property was sold with an option to repurchase if not 
developed within eighteen months, and there should also be no 
problem as far as the mortgage is concerned even though many pro- 
perties are sold under Agreement for Sale. The Agreement for 
Sale could be paid off by the Mortgage Company out of the first 
draw. 

The real problem is associated with the option to repurchase where 
the buyer attempts to sell within five years. We will be faced 
with evaluation of the improvements and would find ourselves in- 
volved in substantial expense and delay and also the bonafide 
individual purchaser would be subject to an unnecessary delay 
in the event of sale caused by personal problems. 

c ont ' d ... 
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(FINANCE - 6) 


Clause No. 4 (continued) 


It is possible to provide for some long range control on ^Specula- 
tion by registering a Statutory Covenant against the title. 
However, this is somewhat cumbersome. It establishes only a 
right of action against the buyer for damages and does not pre- 
vent the resale by the purchaser with the consequent profit on 
the improvements." 

CONCLUSION: 


It is the view of the Supervisor of Property and Insurance, that 
once the land has been cleared for sale in the usual manner, the 
City should continue to market its lands without restrictions, 
however, if Council wishes more positive control on development, 
it would seem that the objective would be achieved by simply 
placing the eighteen month deadline on development since it is 
unlikely very much unnecessary speculative activity could be 
accomplished within the approximate two year span between pur- 
chase and completion of a house. (Apart from purchase price, 
and construction costs, a purchaser incurs additional expenses 
in the first year, such as interest on outstanding principal, 
registration fees, administration fee, taxes, etc.) This would 
also provide some assurance that housing would be created on the 
lot within a two-year period of time. 


The City Manager submits the foregoing report of the Supervisor of 
Property & Insurance and the Director of Legal Services to Council 
for CONSIDERATION. 


fOR CGL 
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Manager's Report, November 22, 1974, 


PROPERTY MATTERS 


RECOMMENDATION : 

1. VICTORIA DRIVE STREET-END 

South of V. & L. I. Right-of- Way 


The Supervisor of Property & Insurance reports as follows :- 


"Victoria Drive Street-end South of V. & L. I. Right-of-Way 
is leased to Rivtow Marine Ltd. for 21 years, from January 1, 
1965, for the purpose of access to their adjoining property. 

The rental is subject to review as of January 1, 1975, and 
the lessees have agreed that the rent be increased from 
$420.00 per annum, plus taxes and plus Provincial Government 
charge for abutting water lot, to $3,600.00 per annum plus 
taxes, and plus Provincial Government water lot charge for 
abutting water lot. 

The Supervisor of Property & Insurance is of the opinion 
that the recommended rental represents market rental value. 

RECOMMENDED that the rental for Victoria Drive Street-end 
South of V. &. L. I. Right-of-Way be set at $3,600.00 per 
annum, plus taxes as if levied, and plus Provincial Government 
water lot charge, for the period January 1, 1975 to 
December 31, 1979." 


The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Property and Insurance be approved. 


2. LOTS C, D except W. 190' and the WEST 190' of Lot D 
Block 122, D.L. 196 


The Supervisor of Property & Insurance reports as follows :- 


"Letters dated August 27th, 1974 from the Shon Yee Benevolent 
Association (Appendix I) and October 25th, 1974 from the 
Strathcona Property Owners and Tenants Association (Appendix II) 
addressed to the Mayor and members of Council, have been 
referred to this office for reply. 

The letters are .concerned with the sale price of the land. In 
this regard, I would advise that a special meeting was organized 
by Alderman Harcourt for September 16th, 1974, to discuss this 
and other sites, at which meeting both Shon Yee and S.P.O.T.A. 
undertook to supply details of the proposed developments indicating 
the floor space ratios utilized and to provide financial details 
which would enable this office to express an opinion as to whether 
the offer made by the societies is realistic. To date, we have 
not received this additional information. 

The Law Department has advised that the City's right to expropriate, 
and therefore its ownership of this property, is being challenged 
in the Courts. Until the matter has been resolved, therefore, it 
would not be appropriate to make any binding commitments as to 
sale . 

It is noted that the Minutes of the October 29, 1974, meeting of 
the Standing Committee of Council on Housing recommends that 
Council approve, in principle, the sale of site C to the Shon 
Yee Society for the construction of a senior citizens' housing 
project . 


(PROPERTIES - 1) 
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Manager's Report, November 22, 1974, (PROPERTIES - 2) 


Clause No. 2 (Cont'd) 


In view of the above, it is RECOMMENDED that a decision on the 
sale be left in abeyance until the question of ownership has 
been confirmed. " 

I The City Manager RECOMMENDS that the foregoing recommendation of the 
I Supervisor of Property and Insurance be approved. 

I3. CEDAR COTTAGE NEIGHBOURHOOD IMPROVEMENT 
PROGRAM SITE ACQUISITION 
Lots 1 & 2 of Lots 9 to 13, Block 16, 
District Lot 352 

3901 Victoria Driv e & 3918 Alice Street 

The Supervisor of Property & Insurance reports as follows :- 

"The above property, (Lots 1 & 2 of Lots 9 to 13, Block 16, 
District Lot 352, known as 3901 Victoria Drive and 3918 Alice 
Street) , is presently used as a truck servicing business which 
is a non-conforming use as the property is zoned R.S.-l. The 
Cedar Cottage Ad Hoc Advisory Committee of Area Residents has 
identified this site as a major neighbourhood nuisance and 
has given the acquisition of this property high priority. 
The acquisition would be part of the implementation phase of 
the Cedar Cottage Neighbourhood Improvement Program. The 
Director of Planning concurs in the purchase of this property. 

A report on acquisition and clearance of non-conforming uses in 
the Cedar Cottage Area was presented to the Standing Committee 
of Council on Community Development at its meeting on November 7, 

1974. The concepts in this report were approved by City Council 
at its meeting on November 12, 1974. 

These premises comprise a building used as an office, two garages 
used for automotive repair and parts storage, plus a 1 1/3 
storey, frame, residential dwelling with a main floor area of 
1,053 square feet which was erected in 1911. These improvements 
are located on two lots, each 33' x 115.46' in size, and both 
zoned R.S.-l. The dwelling contains 5 rooms on the main floor 
plus 2 rooms on the second floor, 7 plumbing fixtures, has a 
patent shingle roof, wood shingle exterior walls, and heat is 
supplied by a sawdust burning hot water heating system. The 
interior of the dwelling has been well maintained, however, the 
exterior has been poorly maintained. 

Following negotiations with the owners, they are prepared to sell 
for the total sum of $71,500.00 as of October 31, 1974, subject 
to retaining rent-free possession to December 31, 1974. 

Thereafter, they are to pay a rent of $100.00 per month for the 
office building and two garages until March 31, 1975, at which 
time they will demolish and clear the site of these buildings. 
Also, the tenants in the dwelling on Lot 2, known as 3918 Alice 
Street, will pay a rent of $150.00 per month effective January 1, 

1975. It is proposed to sell Lot 2 with the dwelling on it and 
Lot 1, when it is cleared, for residential purposes. Central 
Mortgage and Housing Corporation has endorsed the purchase of 
this property. 

RECOMMENDED That the Supervisor of Property & Insurance be 
authorized to acquire the above property, (Lots 1 & 2 of Lots 
9 to 13, Block 16, D.L. 352, known as 3901 Victoria Drive and 
3918 Alice Street), for the sum of $71,500.00 on the foregoing 
basis. Following Council's action of November 12, 1974, the 
Province and Central Mortgage & Housing Corporation are being 
requested to approve the concept plans, and provide funds for 
its implementation. Since this is a priority purchase, it is 
proposed to charge the acquisition costs to the 'Property 
Purchases for Resale' Account in the interim." 

The City Manager recommends that the foregoing RECOMMENDATION of 
the Supervisor of Property & Insurance be approved. 

FOR cc::k;:!l actiojj s:e pa5E{S) Z.— 
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Board of Administration, July 3, 1970 (FINANCE - 1) 

FINANCE MATTERS 

RECOMMENDATIONS 

1 . Children's Jubilee Summer Camp Association 
Donation of Rowboats 

Your Board submits the following report of the Director of 
Social Planning/Community Development respecting an application for 
a grant in 1970 of $2,500 by Children's Jubilee Summer Camp Associa- 
tion for the purchase of rowboats . 

"This summer camp, located at Indian Arm, has operated for 
35 years. It depends almost entirely for its survival on 
volunteer labour and private contributions. Fifty percent 
of the 436 children who attend this camp, which is open for 
48 days each summer, are Vancouver residents. Children's 
Jubilee Camp has been operating on a low budget for the 
past several years. Their management group of volunteers 
is comprised of some people who have struggled for years to 
make the camp operation a success. 

About a year ago, on June 24, 1969, the Joint Technical 
Committee re Social Planning/Community Development recom- 
mended that Jubilee Summer Camp Assocation: 

(a) Increase its registration fees by at least $3.50 per 
child ; 

(b) Request a service club to help them purchase a new boat 
to transport children and supplies to Indian Arm; 

(c) Seek relief from real property taxes for the camp site 
from the North Vancouver District Council; 

and that a grant of $1,000 to the Association be considered 
by City Council. 

At a regular meeting of City Council on July 8, 1969, the 
motion to grant $1,000 to Jubilee Summer Camp was lost. 
Jubilee Summer Camp's request for 1970 is for 10 aluminium 
rowboats @ $250 per boat to teach youngsters water safety, 
rowing and boat handling. 

The City has for disposal 5 rowboats which were to have been 
sold at public auction on June 20th. These are evaluated at 
$50.00 per boat and have been examined by Jubilee Summer Camp 
officials and found suitable for their purpose. The Director 
of Finance and the Superintendent of Parks and Public Recreation 
have agreed to their being withdrawn from the auction pending 
Council's receipt of this report. They both understand this 
means a loss of revenue to the Park Board of $250. The 
Director of Social Planning/Community Development recommends 
that these five boats, formerly used by the Park Board, be 
donated by the City to the Jubilee Summer Camp Association." 

If Council does not see fit to adopt the recommendation of 
the Director of Social Planning/Community Development, then Mr. J. 
Dobson, President of the Association, wishes to appear as a delegation. 

Your Board RECOMMENDS the foregoing report of the Director 
of Social Planning/Community Development be adopted. 
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Department Report, November 22, 19 74 (WORKS - 1) 


WORKS AND UTILITY MATTERS 


RECOMMENDATION : 

1 . Lane Lighting 

The City Engineer reports as follows: 

"On September 18, 1973, City Council approved the reconmendation that 
lane lighting projects be installed as Local Improvements with the installa- 
tion cost being shared with the abutting owners and the City paying all of the 
operating costs. 

Since then, three firms have applied for lane lighting projects in 
portions of their lanes and have volunteered to pay the entire installation 
cost without going thru the Local Improvement procedure and have asked that 
the City pay the operating cost as provided in the normal lane lighting projects. 

In the normal project, each lane lighting system is continuous from one 
street to the next. It would not be desirable to have an isolated light in the 
middle of the lane because uniformity is necessary for good visibility. For 
this reason, any lane lighting should at least be continuous to one lighted 
street. 

I estimate that each year the City may receive five applications for 
this lighting involving the installation of ten lights. The operating cost for 
the full year for the increased lighting would amount to approximately $240.00 
per year. This amount is available from the lane lighting operating budget. 

Recommended that the City Engineer be authorized to install lane lights 
on receipt of paymeiit of the Installation costs from the applicant based on the 
system being continuous and connecting to a lighted street. The operating costs 
will be paid by the City." 

CONSIDERATION : 

2 . Shoe Shine Day 


The City Engineer reports as follows: 

"The Young Men's Christian Association, 955 Burrard Street, 
Vancouver, request permission to hold a Shoe Shine Day on Friday, 
November 29, 1974, as a fund raising campaign to aid the Fiji Y.M.C.A.'s 
Shoe Shine Boy program. To accomplish this, they are requesting 
permission to shine shoes on City sidewalks which requires the 
approval of City Council, as per Sections 69 (2) and 71 (1) of the 
Street and Traffic By-law. Approximately 200 people are expected to 
participate and will be deploying themselves around the Central 
District. 

No objections have been raised by the Police Department and the 
only requirement needed from a Traffic Engineering standpoint is that 
clearance be left on the sidewalk to allow free pedestrian movement. 

If, permission is granted to the Young Men's Christian Association 
to place shoe shine boxes on City street allowance, and to hold a shoe 
shine day in Vancouver on November 29, 1974, permission should be 
subject to the following conditions: 

Provision of adequate insurance coverage satisfactory to 
the Director of Legal Services indemnifying the City 
against all possible claims which may result from the 
Shoe Shine Day. 

That six feet clearance be available for free movement 
of pedestrians along the sidewalks. 

The above report is submitted to Council for CONSIDERATION." 
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Department Report, November 22, 1974 

BUILDING AND PLANNING MATTERS 


CONSIDERATION 

1. Demolition Permits in the Kitsilano Area 


The Director of Planning reports as follows: 

"On October 22, 1974, City Council resolved: 

'THAT for the next four month period. City Council 
review each application received for demolition of 
residential properties in the Kitsilano area.' 

At the present time, the following demolitions have been 
applied for: 

a) 2306-2316 West 8th Avenue (RT-2 Zone) : The 
applicant, Mr. G. Vickery, intends to demolish 
two frame units for the construction of seven 
townhouses. The existing structures contain 3 
units and proper notice has been given to the 
tenants according to Mr. Vickery. The Kitsilano 
Planning Committee recommends approval of this 
project . 

b) 2190-2196 West 8th Avenue (RM3-A Zone) : The 
applicant, Mr. Mihalec intends to demolish two 
one-storey frame, one-family dwellings. The 
buildings are presently vacant and in fair 
condition. The intended redevelopment is for a 
multi-family apartment containing 17 units. 

This report is submitted for Council's CONSIDERATION. " 


RECOMMENDATION 

2. Proposed Conversion of One-Family 

Dwelling into Offices - 1423 Howe Street 

The City Building Inspector reports as follows: 

"I have received an application from Mr. James McGregor 
to convert the above mentioned existing wood-frame 
house into offices. The building is an old one-family 
dwelling, 2^ storeys plus basement, and is non-conforming 
with respect to the proposed use under the Vancouver 
Building By-law. 

The applicant is prepared to carry out extensive repairs 
and alterations to the building which include renovating 
the interior and exterior to provide adequate exit facili- 
ties and fire protection. 

The assessed value of the existing house is $2,750.00 and 
the cost of the proposed work is $10,000.00. 

Under Section 1.4.9 of the Building By-law, the City Build- 
ing Inspector may only permit alterations to a non-conforming 
building up to 100% of the assessed value. The By-law does 
provide, however, for Council to approve alterations and 
repairs in excess of this value if considered desirable. 

Since the proposed renovation work would make this building 
substantially in accord with present fire safety require- 
ments, I am prepared to RECOMMEND approval, subject to the 
applicant obtaining a development permit to cover the change 
in use of the building." 


(BUILDING - 1) 

B-4 
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CONSIDERATION 

3. Block 288, District Lot 526: Bounded by Burrard and 
Pine Streets and 6th and 7th Avenues 


The Director of Legal Services reports as follows: 

"On May 8th, 1973, an application was made to rezone the 
above site to CD-I to allow for the development of the 
site by the erection of a building containing wholesale 
office and commercial rental areas and an automobile 
dealership under the terms of a CD-I Comprehensive 
Development District. 

A regularly-convened Public Hearing was held on May 30th, 
1974, at which the application was approved subject to 
certain conditions. Two of the conditions were: 

(1) that the westerly 7 feet of Lots 1 and 20 be dedicated 
for highway; and 

(2) that the balance of the block be consolidated into one 
parcel and so registered in the Land Registry Office. 

It was also provided that if these conditions were not com- 
plied with within 180 days (i.e. November 26th) , the approval 
should expire. 

The Director of Legal Services has received a communication 
from Mr. A. H. Waisman on behalf of the owners indicating 
that by virtue of certain legal proceedings brought against 
the owner which has resulted in the filing of a Lis Pendens 
(lawsuit pending) against the property in the Land Registry 
Office, no transactions can be completed, and therefore 
neither the dedication nor the consolidation can, because 
of this filing, be concluded by November 26th. He has there- 
fore requested alternative arrangements. 

From time to time there have been similar situations where 
for either legal or practical reasons consolidation cannot 
be achieved, and Council has in the past authorized the 
substitution of an agreement drawn to the satisfaction of 
the Director of Legal Services which will achieve the same 
end, namely that the development will always be and remain 
a comprehensive development. Mr. Waisman has asked that 
in order to expedite the passing of the by-law in this 
particular case Council substitute an agreement for the 
earlier laid down condition requiring consolidation, and 
the Director of Legal Services suggests that such an 
agreement be required before a development permit will 
be issued. This was agreed to by Mr. Waisman. 

It is similarly proposed that the owners enter into an 
agreement which will ensure ultimate acquisition of the 
7 feet at no cost to the City in lieu of their present 
inability to dedicate the 7 feet. 

After having received this communication, a letter was 
received from the solicitors for the Plaintiff in the 
lawsuit, a copy of which is attached, in which Council 
is being urged not to make any changes. 

The Director of Legal Services points out that notwith- 
standing the content of the letter it is perfectly within 
the powers of Council to rezone the property as already 
approved or to vary the conditions, and that the Plaintiff 
has no legal basis on which to prevent Council from exer- 
cising its legislative function. 
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Clause No. 3 (continued) 

Accordingly, the request of Mr. Waisman is submitted for 
Council consideration and, if approved, the Director of 
Legal Services recommends that before a development permit 
is issued the owners 

(a) enter into an appropriate agreement to the satisfaction 
of the Director of Legal Services to maintain the com- 
prehensive development aspect of the site in lieu of 
consolidation; 

(b) enter into an agreement to the satisfaction of the 
Director of Legal Services which will enable the City 
to acquire the 7 feet for road at no cost; and 

(c) enter into an agreement to the satisfaction of the 
Director of Legal Services to comply with the original 
conditions as soon as the title is in a state whereby 
such transactions may be registered." 

(Copies of communications from Mr. C.C.I, f-ierritt of Bull, 
Housser and Tupper dated November 7, 1974, and from Mr. 
A.H. Waisman dated November iS, 1974, are circulated for 
the information of Council.) 

DELEGATIONS APPEARING- MR. C.C.I. MERRITT 

MR. A. H. WAISMAN 
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FINANCE MATTERS 

INFORMATION 

1. Analysis of 1974 Property Tax Roll for 
Single-Family Residences 


The Director of Finance reports as follows: 

"Herewith submitted is the regular annual report showing the taxes 
levied on single-family residences. The statistics on the attached exhibits 
are shown in stepped groups to demonstrate taxes paid by the different valued 
properties. 

As a very large majority of single-family residences are owner occu- 
pied and the owners are therefore eligible for the Home-owner Grant and School 
Tax Removal and Resource Grant (hereafter referred to as the Home-owner Grant), 
the taxes are shown with the maximum allowable Home-owner Grant deducted. 

In Exhibit I the data is grouped in steps of general taxable value 
and shows the taxes payable at each level. Exhibit II is a summarization of 
Exhibit I with the groupings based on taxes payable. In Exhibits III and IV, 
the properties are divided up into three sub-groups based on the assessed values. 
For each sub-group, the figures are presented for the average net taxes, the 
rate of increase in taxes for 1973-74 and an analysis of the ratio of land to 
total assessed values. 

The average of total taxes (general, school and hospital) is $645. 
Netting out the Home-owner Grant, the average is reduced to $413. This net 
amount represents an increase of 8.8% over the 1973 figure. The average dis- 
cussed here is the arithmetic mean of the total taxes divided by the total 
single-family residences and should not be confused with the median (what the 
average taxpayer pays) which was $576 (net $346). 

The average taxes are represented by: 

General purposes $337 
School purposes 295 
Regional district 13 

1645 

Less: Homeowner Grant 232 

|4T3 


General Purposes Taxes 

The general purposes taxes, including Regional District levies 
amounted to $60,994 million for 1974, which represents a 10.3% increase over 
1973. The average for the single family residences was $350 which represented 
an 8. 3% over 1973. There was a slight shift in the burden of taxes away from 
the residential sector onto the commercial sector. This shift was due to new 
construction and rapid increases in the value of commercial land. 

School Taxes 

The school taxes levied in 1974 amounted to $62,977 million, which 
represented a 29.2% increase over 1973. Of this increase, 22.5% represents 
increases in budgetary expenditures and 6.7% represents reductions in Provin- 
cial contributions. The average for single family residences amounted to $295, 
which amounted to a 15% increase over 1973. The increase for the single family 
residences was reduced below the 29.2% figure because changes in the assessment 
legislation shifted more of the burden onto the commercial/industrial properties. 
The reduction occasioned by this shift has a 'once-only' effect and, if there 
is no further shifting, the residential sector will experience the full impact 
of cost increases minus (or plus) changes in Provincial contribution. 

It will be noted that, while the School Tax Removal and Resource 
Grant was intended to reduce school taxes on residential units, it only gener- 
ated $2.32 million for SFR whereas total school tax increases for SFR amounted 
to $2.82 million. Looking at the averages, taxes increased by $38 while the 
Grant increased by $30. 

cont'd ... 
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Sub-Groups of Single Family Residences 

As is demonstrated in Exhibit III, the rate of increase in taxes is 
different for the various sub-groups of single-family residences. In 1974, 
the lower valued properties experienced a proportionately slower rate of increase 
in taxation than did the higher valued ones. The lower valued properties exper- 
ienced an increase in taxes (net of Home-owner Grant) of 7.1%, whereas the higher 
valued properties had an increase of 8.9%. This situation runs contrary to the 
experience of previous years in which the lower valued properties have borne a 
proportionately higher rate of increase in taxes. 

Two factors have been prominent in this reversal of trend. First, the 
assessed value of improvements increased faster than that of land in 1974. As 
the lower valued properties have a higher proportion of their total assessed 
value in land, this has reduced the rate of tax increase for this sub-group. 
Second, the Home-owner Grant was increased considerably from the last period 
and at a faster rate than in recent years. This again has a proportionately 
more beneficial effect on the lower valued properties." 

The foregoing report is submitted for Council's 
INFORMATION. 
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REPORT TO COUNCIL 

STANDING COiyiMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


November 14, 19 74 


A meeting of the Standing Committee of Council on Finance 
and Administration was held in No. 1 Committee Room, Third 
Floor, City Hall on Thursday, November 14, 1974 at 11:25 a.m. 

PRESENT : Alderman Bowers (Chairman) 

Aldermen Harcourt and Linnell 

ABSENT: Alderman Volrich 

COMMITTEE 

CLERK : Marilyn Clark 


RECOMMENDATION : 

1. Park Board Responsibility Matrix Study 

Vancouver City Council on February 5, 1974, when dealing 
with the report of the Standing Committee of Council on Finance 
and Administration dated January 17, 1974, passed the following 
motion : 

"THAT the recommendation of the Committee contained in 
Clause 2 (a) be approved after amending the recommendation 
to read as follows: 

'THAT the sum of $65,500 be placed in the 1974 
Park Board Budget for consultant services on 
accounting and management systems and on recreation 
needs ; 

AND THAT the Board of Administration report back 
to this Committee on methods of purchasing these 
services after consulting with the new Park Board 
Directors of Finance and of Recreation as and when 
appointed. ' " 

The Committee had for its consideration this day, a report 
from the City Manager dated November 12, 1974, and a letter from 
Peat Marwick and Partners dated November 12, 1974 which described 
the Responsibility Matrix, the results that could be expected and 
the timing and costs of such a study. 

The City Manager in his report noted that there has been a 
"Task Force" appointed in connection with the recreation study 
since the Council resolution of February 5, 1974 and a joint 
committee of members of Council and the Park Board in connection 
with the Responsibility Matrix. 

Your Committee 
RESOLVED, 

THAT Peat Marwick and Partners be appointed to carry out 
the Responsibility Matrix Study for a firm price of $9,500, 
their official report to be available to City Council within 
6 months, and 

RECOMMENDS, 

THAT City Council ratify the above action of the Standing 
Committee of Council on Finance and Administration, and 

FURTHER, THAT the Standing Committee of Council on Finance 
and Administration be appointed to serve as liaison with 
the appropriate designated members of the Parks Board to 
give guidance and assistance to Peat Marwick and Partners 
through this study. 

The Committee adjourned at approximately 11:30 a,m,.,,. ,^v,-,m err DHrrr^ V/ § 
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November 14, 1974 


A meeting of the Standing Committee of Council on Waterfront and 
Environment was held on Thursday, November 14, 1974, in the No.l 
Committee Room, third floor. City Hall, at approximately 1:40 p.m. 

PRESENT: Alderman Pendakur (Chairman) 

Alderman Linnell 
Alderman Massey 
Commissioner DuMoulin 

ABSENT: Alderman Gibson 

CLERK: M. Cross 


RECOMMENDATION 

1. Fraser River Street Ends 

The Committee considered a memorandum from the Chairman dated 
November 12, 1974, containing the following recommendations 
for developing street ends on the Fraser River waterfront: 

"(1) THAT Elliott Street End and Shaughnessy Street End be 
developed for public access and family recreation. 

(2) THAT the Director of Planning be instructed to report 
direct to Council on the costs of implementing 
Recommendation (1). 

(3) THAT the Director of Planning and the Supervisor of 
Property and Insurance be instructed to negotiate 
for walkway easements with property owners in the 
Fraser River area, particularly when development 
permit applications are received, and report direct 
to Council. 

(4) THAT the Director of Planning and Supervisor of Property 
and Insurance be instructed to contact Northern Building 
Supplies Ltd. in the context of their current development 
permit application for a marina and obtain walkway ease- 
ments along their property. 

(5) ^THAT the Chairman of the Standing Committee of Council 
on Waterfront and Environment and the- Supervisor of 
Property and Insurance be authorized to meet with large 
property owners and pursue acquisition of easements and 
report direct to Council. " 

The Chairnian pointed out that liis laeiuoranuuiii stated that the 
Minister of Recreation and Conservation had not yot appointed 
a Policy Committee to review the terms of rcCeronco (or the 
recreation study of the Fraser River. The Minister has now 
advised that each municipality i.e. Burnaby, Richmond, Now 
Westminster and Vancouver, is to nominate one person to tho 
Policy Committee. A representative of the Greater Vancouver 
Regional District will also be asked to sit on the Committee. 

Commissioner DuMoulin suggested that the Park Board had done 
an extensive study on street end parks and asked that the 
Committee obtain a copy prior to making a decision on which 
street ends should be developed. 


cont'd 
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Clause No.l continued 

Mr. Ross McDonald of the Planning Department advised that the 
Park Board had been kept informed of the work to date. , Agreement 
had been reached that the street ends would be developed and 
remain in the custody of the City Engineer with the Park Board 
maintaining them. 

RECOMMENDED 

(a) THAT recommendations 1 and 2 contained in the memorandum 
from the Chairman dated November 12, 1974, be deferred 
to the next meeting of the Committee. 

(b) THAT the Director of Planning and the Supervisor of 
Property and Insurance be instructed to negotiate 
for walkway easements with property owners in the 
Eraser River area, particularly when development 
permit applications are received, and report direct 
to Council. 

(c) THAT the Director of Planning and Supervisor of Property 
and Insurance be instructed to contact Northern Building 
Supplies Ltd. in the context of their current development 
permit application for a marina and obtain walkway ease- 
ments along their property. 

(d) THAT the Chairman of the Standing Committee of Council on 
Waterfront and Environment and the Supervisor of Property 
and Insurance be authorized to meet with large property 
owners and pursue acquisition of easements and report 
direct to Council. 

(e) THAT the Director of Planning be instructed to report to 
the next meeting of the Committee on the immediate 
development of all ten street ends for public access. 


2. Air Pollution 

At the Council meeting on October 29, 1974, the Chairman withdrew 
the following recommendations of the Standing Committee on Water- 
front and Environment : 

"THAT the Greater Vancouver Regional District be requested 
to assume as its responsibility the control of outdoor 
burning in the various municipalities. 

FURTHER THAT in the interim, the City Engineer be requested 
to co-ordinate the times that outdoor burning is allowed, 
based on the level of air pollution in the City." 

The Director of Legal Services was requested to suggest a wording 
which would allow him to prepare a by-law amendment relating 
the ban of outdoor burning to the level of air pollution. The 
Committee 

RECOMMENDED 

(a) THAT the Greater Vancouver Regional District be requested 
to assume as its responsibility the control of outdoor 
burning in the various municipalities. 

(b) THAT, in the interim, the Director of Legal Services, in 
conjimction with the Medical Health Officer, prepare an 
amendment to the Fire By-law which will have the effect 
of relating any permission regarding outdoor burning to 
the level of air pollution existing at the time. 


cont ' d 
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Clause No. 2 continued 

(c) THAT the 1975 Standing Committee on Waterfront & Environment 
(or an equivalent Committee) be requested to consider a 
complete ban on outdoor burning. 

Mr. T. Nonay of the Planning Department requested permission to add 
two items to the Agenda. There was no objection from the Committee. 


3. Development Permit Application #6^443 - 

North Foot of Jervis Street, Air West Airlines 

Mr. Nonay advised that Air West Airlines had requested to renew 
their application for an office, aircraft-landing base, etc., 
for a further limited period of one year. 

RECOMMENDED 

(a) THAT Development Permit Application #6^443 to retain an 
office, aircraft-landing base, etc., be approved for a 
limited period of one year subject to the following 
condition : 

'The off-street parking and off-street loading facilities 
are to be maintained including surfacing on this site 
for this development, in good condition at all times. ' 

(b) THAT the Chairman write to Air West Airlines Ltd. advising 
that the Committee would appreciate whatever action possi- 
ble to minimize the noise level of aircraft, etc. 

(c) THAT the Chairman invite appropriate officials of the 
Ministry of Transport to meet with the Standing Committee 
on Waterfront and Environment to consider the noise factor 
of landing craft in Burrard Inlet. 


4. Development Permit Application #68445 ~ 

North Foot of Vernon Drive. United Grain Growers Ltd. 

Mr. Nonay advised that this application was to erect a 40' x 12' 
electrical shop and add to the existing office building and 
workhouse. The addition would be two storeys plus basement 
measuring 15' x 21'. 

RECOMMENDED 

THAT Development Permit Application #68445 to erect an 
electrical shop and add to the existing office building 
and workhouse be approved. 


The meeting adjourned at approximately 2:15 p.m. 
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2 . Revenue Budget - Overtime 
City Clerk ' s Department 

The City Clerk reports as follows: 

"During the budget review, the appropriation for overtime was 
established by the Budget Committee at $1,000. Due to 
increased work this year, this has resulted in the year's 
appropriation being consumed in the first four months of the 
year . 

At present, this Department has 37 weeks of staff vacation 
to absorb; 17 weeks of this total is from the five senior 
members. The present illness of one of the five senior 
members is conservatively estimated to be six weeks in two 
three-week periods. This will mean that the Department will 
have to abosrb this absence, which is over 35% of the normal 
vacation for this group, as it will not be possible to hire 
temporary help of this type for these two short periods. 

The policy determined for this Department is that as much 
overtime as is possible is taken by the staff as compensating 
time and this policy is continuing. However, due to the 
pressure of workloads this year, as was anticipated, less 
than a usual amount of compensating time has been taken and 
the staff have been paid in part. Now due to the illness of 
a staff member, less possibility of compensating time will 
occur . 

In view of the above and with the knowledge that further over- 
time will be necessary this year, I recommend that $1,500 be 
provided from Contingency Reserve to Account Code 7062/723 
(Salary Overtime) ." 

Your Board RECOMMENDS that the foregoing recommendation of 
the City Clerk be adopted. 

CONSIDERATION 

3. Request for an Old Council Chair 
and a Pot-bellied Stove 


The Purchasing Agent reports as follows :- 

"The Native Daughters of B.C. have requested that the City 
donate to their organization an old Council chair and a 
pot-bellied stove for display at the Old Hastings Mill Store 
Museum . 

There are a number of chairs and pot-bellied stoves in surplus 
storage, and they are scheduled for disposal over the next two 
auctions . 

We estimate that the two items requested would bring a total 
of approximately $50.00 if sold at auction." 


Your Board submits the foregoing report for the consideration 
of Council . 
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STANDING COMMITTEE OF COUNCIL 
ON CIVIC DEVELOPMENT 


NOVEMBER 14, 19 74 


A meeting of the Standing Committee on Civic Development 
was held on Thursday, November 14, 1974 at approximately 3:30 p.m. 
in the No. 1 Committee Room. 

PRESENT : Alderman Hardwick (Chairman) 

Aldermen Bowers, Massey and Pendakur 

CLERK: G. Barden 


INFORMATION 

1 . West End Zoning 

The Committee had for consideration a letter dated October 30, 
1974 from the Director of Legal Services dealing with West End 
Zoning and the question of Charter Amendments should Council 
approve the Development Permit Hearing Board and the discretion- 
ary process. 

The Committee noted that they would be dealing with the ques- 
tion of procedures for administration, control and regulation on 
December 5, 1974 and it was 

RESOLVED 

THAT the matter be dealt with on December 5, 1974 when dealing 
with the question of procedures. 


RECOMMENDATION 


2. Proposals for Public Information 
Programme - Downtown Plan 

The Committee considered a report dated November 7, 1974 pre- 
pared by the Director of Planning outlining "Proposals for Public 
Information Programme - Downtown Plan". Briefly the programme 
would comprise : 

a) Presentations to groups and associations 
using slides and brochures. 

Cost estimate $4,500 


b) Presentations to the general public using 
slides, brochures and limited graphic dis- 
play 

Cost estimate 2,800 

c) Regular Community T.V. program ("Plan Van") 

Cost estimate 

d) The use of film and T.V. as an educational 
media with particular involvement of high 
school students 

Cost estimate B,500 

e) The use of newspaper displays as a mass com- 
munication media. 

Cost estimate 9,650 


Total estimated 
cost, public 

information program: $25,450 


cont ' d 
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Clause No. 2 (cont'd) 

Considerable discussion ensued on the proposed information 
programme. The Conunittee requested a further report on develop- 
ment of ideas for items (d) and (e) . It was noted that item (c) 
would depend upon proceeding with item (d) . It was 

RECOMMENDED 

(i) THAT the following items including cost estimates be 
approved : 

a) Presentations to groups and associations 
using slides and brochures 

Cost estimate $4,500 

b) Presentations to the general public using 
slides, brochures and limited graphic dis- 
play 

Cost estimate 2,800 

(ii) THAT the following items be referred to staff for fur- 
ther report on objectives and details: 

d) The use of film and T.V. as an educational 
media with particular involvement of high 
school students 

Cost estimate 8,500 

e) The use of newspaper displays as a mass com- 
munication media 

Cost estimate 9,650 

(iii) THAT funds of up to $1,000 be approved for preparation 
of a 'storyboard' for item (d) ; 


3 . Vancouver Heritage Advisory Committee 

The Committee had for consideration an extract from the Minutes 
of the Vancouver Heritage Advisory Committee meeting of October 21, 
1974 when the V.H.A.C. passed the following motion re designation 
of interiors of buildings for historic preservation: 

"THAT City Council be requested to seek power to protect 
interiors of buildings." 

The Committee felt considerable study of all implications of 
such designation for historic preservation should be undertaken 
and it was 

RECOMMENDED 

THAT the extract and motion from the Minutes of the Vancouver 
Heritage Advisory Committee be received for information. 

The Committee also had for consideration an extract from the 
Minutes of the Vancouver Heritage Advisory Committee meeting of 
October 21, 1974 dealing with continuation of consideration of 
the List of Buildings for Designation. The V.H.A.C. passed the 
following motions at that time : 

"A. THAT Gastown and Chinatown historical areas, under 
amended HA-1 and HA-2 zoning, be included as areas 
being recommended as appropriate for heritage 
designation . 

B. THAT the designation of: the following six buildings 
be amended to include the following aspects of each 
building : 

Court House 800 West Georgia Street 

exterior and rotunda 

cont ' d .... 
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Ajigus Apartments 1531 Davie Street 

Mansion, grounds and Coach House 


C.P.R. Station 

exterior and concourse 


601 Cordova Street 


Orpheum Theatre 884 Granville Street 

interior and entrance on Granville St. 


Old Federal Building 715 Hastings Street 

exterior, including Granville Street 


Rear House 2nd Ave. & Trimble St. 

exterior, grounds, entrance hall, staircase 
hall and staircase " 


Following discussion, it was 


RECOMMENDED 


(i) THAT City Council be requested to submit motion (A) 

at the December 5, 1974 public meeting on this matter; 

(ii) THAT motion (B) be submitted to City Council for infor- 
mation at the time of the public meeting. 


The Committee considered a letter dated November 8, 1974 
from Bain, Burroughs, Hanson, Raimet, Architects, regarding a 
proposed office and commercial development between Robson and 
Alberni Streets and Jervis and Broughton Streets for Adams 
Properties Ltd. 

Mr. Hanson presented two models of the proposed development 
which would require obtaining a portion of the lane north of 
Robson Street between Jervis and Broughton Streets and consoli- 
dation of the two parcels. The Architect requested a policy 
decision by Council on the provision of social and physical 
amenities to the development in relationship to floor space 
ratio. They proposed to include a live theatre and day care 
centre in the project and would hope thereby to achieve a higher 
floor space ratio. The developer has suggested he would retain 
on the site an old three-storey residential building and a very 
large old tree which are both aesthetically pleasing. The 
Architect also requested guidance on off-street parking require- 
ments in relationship to building grades and floor space ratio. 

The Committee was concerned that a precedent would be set 
whereby developers would expect to receive a bonus floor space 
ratio if public purpose facilities were included in their 
developments. These facilities would be needed in some areas, 
not in others. 

The Director of Planning was concerned about pressure on 
the developers to provide public purpose facilities in their 
development. Following further discussion, it was 

RECOMMENDED 

(i) THAT where a project provides a public service facility 
at the request of the City, the floor space used by 
that facility shall not be included in the total calcu- 
lation of the floor space ratio for the project; imple- 
mentation of this proposed bonusing to be at the discre- 
tion of the Director of Planning 

(Alderman Pendakur is recorded as being opposed to the 
foregoing recommendation.) 


4. 


Proposed Office and Commercial Development 


cont ' d 
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(ii) THAT City Council request the Technical Planning Board 
to allow an increase in the total floor space ratio for 
the development equal to the amount occupied by the 
existing three-storey building on the site, subject 
to the building being used for residential purposes; 

(iii) THAT Council approve in principle consolidation of the 
site, subject to sale of the portion of the lane re- 
quested being carried out under normal procedures; 

(iv) THAT the Director of Planning and the Director of Social 
Planning submit a joint report to the Committee on the 
feasibility of including the live theatre and day care 
centre in this specific project; 

(v) THAT the Director of Planning prepare an amendment to 
the Zoning and Development By-law to take into account 
local grade conditions when dealing with parking and 
floor space ratio. 


5 . Economic Study Report 

The Downtown Study Group distributed copies of their report 
on this matter at the meeting. It was 

RECOMMENDED 

THAT the report be received and the matter placed on the 
next agenda. 


The meeting adjourned at approximately 5:30 p.m. 
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STANDING COMMITTEES OF COUNCIL ON 
FINANCE AND ADMINISTRATION & HOUSING 
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A joint meeting of the Standing Committees of Council 
on Finance and Administration and Housing was held in No. 1 
Committee Room, Third Floor, City Hall on Thursday, November 14, 
1974 at 9:00 a.m. 

PRESENT: Alderman Bowers (Chairman) 

Aldermen Harcourt, Linnell, Massey and 
Volrich . 

ABSENT: Alderman Rankin 

COMMITTEE 

CLERK: Marilyn Clark 


RECOMMENDATION 

1. Policy for City's Aid and/or Subsidies to Non-Prof it 
Organizations 


Council, on October 29, 1974, passed the following 
motion : 

"THAT the City's present policy with respect to 
making City-owned lands available to non-profit organizations 
at market value be referred to the Standing Committee on 
Finance and Administration for review: 

FURTHER THAT the Standing Committee on Finance and 
Administration give consideration to a new City policy 
with respect to making City-owned land available, either 
at less than market price, or by means of a subsidy, and 
that this policy be extended to sponsors of Senior Citizens 
and other Social Housing, Community, Cultural and Recreation 
facilities . " 

A) City's Subsidies for Non-Prof it Housing 

The Committees had for their consideration a memorandum 
from Alderman Bowers dated November 6, 1974 in regard to City 
subsidies for Non-Prof it Housing; a memorandum from Alderman 
Harcourt dated November 13, 1974 in regard to land policies 
for Non-Profit Housing; and notes from the Director of Finance 
entitled "Potential Policies for Housing Property Fund", 

There are , it was emphasized, some very broad 
policy decisions which "lust be made in the area of aid to 
Non-Profit Housing. At the moment the City has a certain amount 
of land that is suitable for housing. Generally, the Committee 
members indicated the assumption that the land is in the City's 
care as a trust for future generations of Vancouver residents, 
and therefore, the land stock should be maintained, not decreased. 

City owned land could be made available at below market 
price for non-market housing. The Director of Finance indicated 
that there are other alternatives, however, to selling land below 
market value if the land is to be sold and he gave the example 
of selling with a percentage of the costs down and the balance 
deferred for a number of years. 

Council has a deliberate policy of helping Non-Profit Groups 
and Cooperatives get a start in the housing market. It .was agreed 
that assistance is needed both for cooperative housing for middle 
or low income families and for social housing subsidized by private 
agencies and/or by senior governments. 
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Clause 1 Continued 

To sell City owned land at below market price decreases the 
supply of such land. The Committee members agreed that leasing 
land is preferable. When leasing land for non-market housing, 
it would be at a payment rate which would make payments very 
modest in the beginning and escalate later on, never increasing 
more than the inflation rate, therefore, the terms would be such 
that they could be affordable and the return to the City would 
never be more than the market value. However, the concern was 
tliat senior governments may not subsidize such developments. 

Members were in agreement to most of the points in the memo- 
randum from Alderman Bowers which stated that assistance should 
be in the form of grants or loans and not in the form of selling 
city owned land below market price. The assistance should be 
only in cases of demonstrated and urgent need and not in the 
form of a routine grant of so much per unit , Where assistance 
is required it should be not in the form of a grant but in the 
form of an interest bearing loan, with special repayment terms 
appropriate to the financial means of the residents. 

The notes from the Director of Finance (circulated) were 
considered in which he explained generally the purpose of a 
Property Endowment Fund and more specifically the Housing 
Property Fund, a subsidiary of the former. 

After considerable discussion the Committees, 
RECOMMEND, 

THAT the concept of a Property Endowment Fund be approved 
in principle and the City Manager be requested to consider 
the report of the Director of Finance and bring recommenda- 
tions back to City Council on the operation of the property 
endowment fund and the mechanism for setting up such a fund; 

THAT the memoranda from Alderman Bowers dated November 6, 19 74 
and Alderman Harcourt dated November 13, 1974, and the notes 
from the Director of Finance dated November 14, 1974 on 
Potential Policies for Housing Property Fund, be received; 

THAT Council endorse the principle of leasing land for 
non-market housing with financial arrangements being such 
that it is economically feasible for the project to get 
under way; 

AND FURTHER THAT this Council urge the senior level of 
Government to fund such projects on leased land; and 

THAT the Chairmen of the Standing Committees of Council on 
Housing and Finance & Administration meet immediately with 
representatives of the Federal and Provincial housing auth- 
orities to discuss this request. 

B) Policy for City's Aid to Private Organizations for Cultural and 
Recreational Facilities. 


The Committees had for their consideration a memo from Alderman 
Bowers, Chairman of the Finance Committee, dated October 14, 19 74 
in which he outlined a proposed policy in regard to the City aiding 
Non-Profit organizations in constructing community and/or cultural 
facilities. In that memo Alderman Bowers indicated there are times 
when it is in the City's interest to provide such aid. Some 
projects which the City might otherwise have to provide for out 
of its own resources cannot proceed without city assistance. It 
is then to the City's advantage to cooperate with the private group. 

********** 

At this point in the meeting Alderman Volrich left. 

********** 
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Clause 1 Cont'd 

Alderman Bowers suggested a number of criteria for eligibility 
for capital contributions from the City. 

The Committees made amendments to the criteria as suggested 
by Alderman Bowers and 

RECOMMEND 

THAT the following criteria and procedures be adopted 
by this Council and be recommended to future Councils 
as guidelines when dealing with applications for 
assistance with capital projects from private organiza- 
tions for cultural and recreational facilities: 

a. Criteria for Eligibility for Capital Contributions from 
the City 

i) The facility must be operated by a non-profit 
society. 

ii) It must provide for activities normally financed or 

assisted by the city (eg. , through Parks & Recreation, 
Civic Auditorium Board, Ant Gallery, etc.) 

iii) It must provide facilities for which there is a need 
at that time and in that locality, as assessed by 
the Park Board or other appropriate civic body. 

iv) It must provide access to its facilities to all 
Vancouver residents without discrimination. 

v) Access to activities should not require an initiation 
fee, nor a membership fee larger than those charged 
by community centres - but activity fees may be 
charged to recover costs. 

vi) Except for possible tax exemptions or grants in lieu 
of taxes the facilities should require no operating 
subsidies from the city. 

vii) The capital costs must be judged reasonable by the city. 

viii) The sponsoring society must demonstrate that it has 

secured other methods of fund raising and cannot pro- 
ceed without city aid. 

b. Grants for Eligible Facilities: 

i) Any application which fully meets all the above 
criteria is eligible for city contribution . 

ii) For applications which do not meet some of the 

criteria the Finance and Administration Committee 
may recommend a lesser contribution. 

iii) The city contribution may be in the form of land 

or buildings or construction or a cash grant, or any 

combination thereof, and the total value shall be 
realistically appraised. 

iv) The city shall have adequate protection in case of 
abandonment of the project. 

v) Even if an application is eligible for assistance from 
the City there is no guarantee that that assistance 
will be provided. Each project requires a Council resolu- 
tion with an affirmative vote by the required majority. 
Council must bear in mind the availability of funds 
and the priorities for any such funds. 
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At this point in the meeting the Committees recessed 
briefly so that the Standing Committee on Finance , scheduled 
to meet at 11:00 a.m. this day, would deal with one item - 
Park Board Responsibility Matrix Study. That meeting of 
the Finance Committee is reported separately. 

********** 

During discussion of the following Clause Alderman 
Massey left the meeting. 

********** 


2. Housing Development Corporation 

Council on October 1, 1974, when dealing with a report of 
the Standing Committee of Council on Housing dated September 24, 
1974, passed the following motion: 

'THAT Council approve in principle the establishment 
of a Housing Development Corporation and refer the 
subject matter to the City Manager for full report 
to Council through the Housing Committee. ' 

The Committees had for their consideration a report from 
the City Manager dated November 7, 1974 (circulated) . 

This report presented some of the background for agencies 
providing non-market housing in the City of Vancouver, examined 
briefly the shortage of housing and considered how the city 
would produce housing. It presented 3 options for the Committees' 
consideration : 

i. A Program Manager who would operate as a coordinator 
and expediter. 

ii. A Housing Development Group comparable to the False 
Creek Development Consultant Group. 

iii. Housing Department. 

Following discussion it was, 

RECOMMENDED 

THAT the City Manager hire a Director of Housing, on a 
contractual or salary basis, this person to be reportable 
to Council through the City Manager and to report to 
Council within 3 months of the commencement of his 
employment with the City of Vancouver on his proposed 
program and the fom of his organization, and 

FURTHER, that the Director of Legal Services incorporate 
a non-profit housing corporation or society, whichever is 
appropriate, as outlined in the report of the City Manager 
dated November 7, 1974 . 


The Committees adjourned at approximately 12:00 noon 

*** As there was no quorum present during consideration of 

Clause 2 above, it is submitted by Aldermen Bowers, Harcourt, 
and Linnell for CONSIDERATION. 


CITY OF VANCOUVER 
SPECIAL COUNCIL - NOVEMBER 26, 1974 
PUBLIC HEARING 

A Special Meeting of the Council of the City of Vancouver was 
held in the Council Chamber on Tuesday, November 26, 1974, at 
7:30 p.m., for the purpose of holding a Public Hearing to amend 
the Zoning and Development By-law. 

PRESENT: Mayor Phillips 

Aldermen Bowers, Gibson, Harcourt, 

Hardwick (Items 8 to 13), Linnell, 
Marzari, Massey, Rankin and Volrich 

ABSENT: Alderman Pendakur 

CLERK TO THE COUNCIL : M. Cross 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Linnell, 
SECONDED by Aid. Harcourt, 

THAT the Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair, to consider proposed amendments to the 
Zoning and Development By-law. 

- CARRIED UNANIMOUSLY 

1. S/E Corner of 1st Avenue 
and Garden Drive 


An application was received from Leung Chun Kwong and Leong 
Fuell Chew to rezone Lots D, E, F and G, Block 141, D.L. 264A situated 
at the south-east corner of 1st Avenue and Garden Drive from RS-1 One 
Family Dwelling District to CD-I Comprehensive Development District 
for the purpose of constructing townhouses . 

The application was approved by the Technical Planning Board wit]i 
the CD-I By-law restricting the development as follows: 

(a) Uses - townhouses and uses customarily accessory 
thereto including underground parking. 

(b) Floor Space Ratio - not to exceed 0.60. In 
computing the floor space ratio, the floor area 
of the building shall include the total area of 
all the floors of all buildings on the site 
including accessory buildings (measured to the 
extreme , outer limits of the building), except 
for the following: 

(i) areas of floors used for off-street parking 
and heating or uses which, in the opinion 
of the Director of Planning, are similar to 
the foregoing and where such floors are 
below the lowest building grade. 

(ii) balconies, canopies, sundecks, and other 
appurtenances which, in the opinion of the 
Director of Planning, are similar to the 
foregoing, may bo excluded from the floor 
area measurement provided that the total 
floor area of all sucli excluded items does 
not exceed eight per cent of the permitted 
floor area. 

(c) Height - not, to exceed two storoys and cellar 
nor 2 5 feet measured from the curb level 
established by the City Engineer at any 
given point along 1st Avenue. 
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S/E Corner of 1st Avenue and 
Garden Drive (continued) 


And subject also to the following: 


(1) The detailed scheme of development to be first 
approved by the Technical Planning Board 
after advice from the Urban Design Panel and 
consultation with the City Planning Commission, 
the Technical Planning Board having particular 
regard to overall design, provision and treat- 
ment of open space, landscaping, suitable r<^fusc 
container area, adequate setbacks (similar to the 
RM-1 District Schedule requirements). 

(2) Off-street parking to be provided underground 
at a ratio of one parking space for every 
725 square feet of gross flocT area of all 
floors of the building. 

(3) That Lots D, E, F, G, Block I4I, D.L. 2b4A 
be consolidated into one legal parcel and so 
registered in the Land Registry Office prior to 
issuance of a development permit. 


Should the above conditions not be complied with 
by the owners in order to permit enactment by 
Council of the amending by-law within I80 days 
from this (Public Hearing) date, this approval 
shall expire. 

The application was approved by the Vancouver City Planning 
Commission who endorsed the above recommendations. 

Council had previously considered this item at a Public Hearing 
on May 30, 1974, at which time the application was deferred to a 
future Public Hearing. 

Mrs. E. Rummell, on behalf of the residents in the 2300 Block 
East 1st Avenue and the 2 30 Block East 2nd Avenue, advised that 
they were still opposed to the development of townhouses at this 
location . 

Mr. Wm. Tong, Architect, stated that the development could be 
redesigned after the rezoning was approved. 

MOVED by Aid. Rankin, 

THAT the application be not approved. 

- CARRIED UNANIMOUSLY 

2. N/W Corner of 41st Avenue 
and Killarney Street (2895 
East 41st Avenue) 


An application was received from Mr. and Mrs. Horst Fischer to 
rezone Lot 1 of Parcel A of the S.E. portion of Block 7, D.L. 50, 
Group 1, NWD, commonly known as 2895 East 41st Avenue. The present 
zoning is RS-1 One Family Dwelling District, and the requested 
zoning is RT-1 Two Family Dwelling District. The purpose of the 
rezoning application is to add a dwelling to the existing dwelling 
on the site. 

The application was approved by the Technical Planning Board 
and the Vancouver City Planning Commission. 

The Mayor called for speakers for or against this application 
and no one appeared. 

MOVED by Aid. Linnell, 

THAT the application be approved. 


- CARRIED UNANIMOUSLY 


1970 


Board of Administration, July 3, 1970 (FINANCE - 3) 

RECOMMENDATION 

4. Agreement - City and Pacific National Exhibition 
re Partial Repayment of City's Pacific Coliseum 
Construction Grant 


The Director of Finance reports as follows: 

"On May 12, 1970, Council referred back a report on this matter 
pending further discussions between Pacific National Exhibition 
authorities and the City's Director of Finance and Chairman of 
the Finance Conunittee . 

The agreement with the Pacific National Exhibition is not 
explicit in certain respects and the discussions have been 
held with P.N.E. officials with respect to what items of the 
nature of depreciation of equipment, provision for plant 
replacement, and general administration and park maintenance 
would be appropriately chargeable against gross revenues in 
determining the amount of net revenues available, of which 25% 
is to be repaid to the City. 

The following items are considered to be appropriate charges: 

Depreciation provision on equipment with useful 
life of up to 7 years (approx.) 

(a) Depreciation on equipment based on the useful lives thereof 
which varies from one to seven years, including mechanical 
ice surface conditioning equipment. 

Provision for Replacement of heating, refrigeration 
and other plant, and seating 

(b) An amount to provide for plant which must be replaced one 
or more times during the normal life of the building. The 
P.N.E. policy sets this provision at 10% of gross revenues. 
This basis for calculation is unusual but does, in fact, 
appear to produce a reasonable result, and therefore it 
does not seem necessary to deviate from P.N.E. normal 
policy. 

Proportion of Administration and Park Maintenance 

(c) The agreement provides that expenses will include 'the 
buildings proportionate share of the Exhibition's Admini- 
strative and Park Maintenance expense '. These expenses 
are apportioned on the basis of gross revenues. The total 
expenses involved in 1969 were $432,931 and the method of 
apportioning allocates $47,298 as the Coliseum share. 
This method of apportionment was in effect at the time the 
agreement was signed and was apparently intended to apply, 
and the resultant charge cannot be said to be dispropor- 
tionate in any obvious way. 

Cumulative Surpluses & Deficits 

(d) The intent of the agreement is that if the building opera- 
tion produces a surplus, then 25% will be paid to the City 
as repayment, but the agreement does not deal with what 
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3. Site Bounded by Nanaimo, Charles and 
William Streets and the Lane Immedi- 
ately East of Nanaimo Street 


An application has been received from the Director of Planning 
to rezone Lot B, Block 9, West h of Section 22, THSL, being the site 
bounded by Nanaimo, Charles and William Streets, and the lane 
immediately east of Nanaimo Street, from C-2 Commercial District to 
CD-I Comprehensive Development District, for the purpose of controlling 
development on this site, thereby restricting the use of the land, 
height of the building and floor area. 

Residents of the area spoke against the store on the site being 
enlarged but they were advised that the CD-I zoning would prevent 
this. The residents also expressed concern about the noise problem 
and the parking lot ingress and egress. 

MOVED by Aid. Rankin, 

THAT the application be approved. 

- CARRIED UNANIMOUSLY 

4. N/S of S.E. Marine Drive between 
Eraser and Poplar Streets 


An application has been received from W.R. Lort, Architect, to 
rezone Lot G, Subdivision of Lots 13-15 and D-F of E, Block 30, 
D.L. 313, being the north side of S.E. Marine Drive between Eraser 
and Poplar Streets. The present zoning is C-1 Commercial District 
and the requested zoning is CD-I Comprehensive Development District. 
The purpose of the application is to construct an extension to the 
Blue Boy Motor Hotel. 

City Council at its meeting on August 13, 1974, resolved: 

"THAT the application be forwarded to a Public Hearing on the 
understanding that the applicant will provide for motel use 
only and for C-1 densities; 

FURTHER THAT the Director of Planning obtain the required 
reports thereon from the Technical Planning Board and the 
City Planning Commission for referral direct to Public 
Hearing . " 

The application was not approved by the Technical Planning Board 
as it was considered that the proposed form of development is unsuit- 
able in terms of its height, bulk, intensity of use and its effect on 
traffic in the area, and having regard to the existing single family 
homes in the area. 

It was also not approved by the Vancouver City Planning Commission 
who endorsed the above recommendation. 

Mr. H.W. Gray, Zoning Planner, advised that reasons for refusal 
were the generation of traffic, increased parking, height and bulk 
of building. He advised that the revised scheme now showed only motel 
use but had not been altered drastically in design and, therefore, 
was not taken back to the Technical Planning Board and the Vancouver 
City Planning Commission. 

Mr. W. Lort advised that after the Council meeting of August 13th, 
the scheme was revised to a C-1 density i.e. FSR 1.2 and provided for 
only motel use. The parking had been consolidated on one site. They had 
not been advised that they were to comply with a height restriction. 

Residents from the north side of 65th Avenue behind the proposed 
development objected to the three-storey height and the increased 
parking. 
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N/S of S.E. Marine Drive between Fraser 
and Poplar Street (continued) 

MOVED by Aid, Rankin, 

THAT the application be deferred to the next Public Hearing, 
and the Director of Planning be instructed to write to the applicant 
clearly specifying that the proposed development should comply with 
C-1 density and the height should be restricted to two storeys 
overall ; 

FURTHER THAT the City Engineer be instructed to review the 
effect of the increased parking generation of the development on 
the area. 

- CARRIED UNANIMOUSLY 

5, Site Bounded by Arbutus, 
Nanton and Yew Streets 

An application was received from Jones, Haave and Delgatty, 
Architects, to rezone Lot 1, Block 92, D,L, 526, being the site 
bounded by Arbutus, Nanton and Yew Streets, from RS-1 One Family 
Dwelling District to CD-I Comprehensive Development District, in 
order to develop a condominium townhouse project. 

The application was approved by the Technical Planning Board 
with the CD-I By-law restricting the development as follows: 

(a) Uses - townhouses with customary ancillary 

uses including, off-street parking. 

(b) F'loor Space Ratio - not to exceed 0.60; to be 

measured in the same way as RM-1 
regulations. 

(c) Height - not to exceed two storeys plus cellar. 


And also subject to the following: 

1. The detailed scheme of development to be first 
approved by the Technical Planning Board 
after advice from the Urban Desif,-n Panel and 
consultation with the City Planning Commission, 
the Technical Planning Board having particular 
regard to overall design, treatment of open 
spaces, landscaping, vehicular ingress and egress, 
garbage disposal and all off-street parki«g to 
be underground. 

Should the above conditions not be complied with 
by the owners in order to permit enactment by 
Council of the amending by-law within l80 days 
from this (Public Hearing) date, this approval 
shall expire. 

It was also approved by the Vancouver City Planning Commission 
who endorsed the above recommendation except for Section (b) which 
was amended to : 

"(b) Floor Space Ratio - not to exceed 0.73," 

Residents in the area indicated that the density of this 
development, coupled with all the other developments in the area, 
was too great. There would be a further increase in traffic and 
the parents were concerned for the safety of their children. They 
strongly opposed the development and wished to see it remain single 
family zoning, 

Mr, N, Jones advised that the project would contain 37 high- 
quality townhouses, two-storeys in height, plus cellar on 2,42 acres 
for a density of 14 units per acre. The parking (2,3 cars per dwelling 
unit) is 100 percent underground. 

The developer stated that if a traffic light is installed in the 
area, he would be prepared to absorb one-half of the costs. 
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Site Bounded By Arbutus, Nanton 
and Yew Streets (continued) 

MOVED by Aid. Volrich, 

THAT the application be approved with the Floor Space Ratio not 
to exceed 0.50. 

(amended) 

MOVED by Aid. Harcourt in amendment, 

THAT the figure 0.50 in Alderman Volrich 's motion be amended 
to read 0.60. 

- CARRIED 

(Aldermen Gibson and Volrich opposed) 

The motion as amended and reading as follows was put and 

CARRIED UNANIMOUSLY: 

"THAT the application be approved with the Floor Space Ratio 
not to exceed 0.60." 

6. E/S Cambie Street between 
59th and 62nd Avenues 

An application was received from Mr. Alistair Gordon for Sidney 
Suen , Architect, to rezone Lot 50 except West 7 feet of centre portion 
of D.L. 323, being the property on the east side of Cambie Street 
between 59th and 62nd Avenues, from RS-1 One Family Dwelling District 
to RT-1 Two Family Dwelling District for the purpose of erecting a 
duplex- type single storey residential unit. 

The application was not approved by the Technical Planning Board 
as the total site area is 7756 square feet; 644 square feet less than 
tne required 8 4 00 square feet for a two-family dwelling in a RT-1 
District . 

The Vancouver City Planning Commission did not endorse the recom- 
mendation of the Technical Planning Board but did recominend that the 
Planning Department undertake to review the regulations pertaining to 
site restrictions under the RT-1 Two Family District Schedule. 

Residents in the area objected to the development because traffic 
and noise in the area is sufficient without adding to the density. 

MOVED by Aid. Gibson, 

THAT the application be not approved. 

- CARRIED UNANIMOUSLY 

7. S/E Corner Georgia Street and Commercial 
Drive, and the N/E Corner Adanac Street 
and Commercial Drive 

An application was received from Mr. A.K. Hansen, Architect for 
the Vancouver East Lions Club, to rezone Lots 15, 16, 17, 18 and F of 8 , 
and Lots 2, 3 and E of 8 , Block D, D.L. 183, situated at the south-east 
corner of Georgia Street and Commercial Drive and the north-east corner 
of Adanac Street and Commercial Drive. The present zoning is RM-3 
Multiple Dwelling District, and the requested zoning is CD-I Comprehensiv 
Development District. The purpose would be to establish a senior 
citizens' highrise apartment project. 

The application was approved by the Technical Planning Board with 
the CD-I By-law restricting the development as follows: 
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S/E Corner Goergia Street and Commercial 
Drive, and the N/E Corner Adanac Street 
and Commercial Drive (continued ) 


1 . Uses : 

a. For existing building, the use is to be 
restricted to senior citizens' housing. 

b. For proposed building, the uses are restricted 
to senior citizens' housing, including self- 
contained units, room and board units, some 
units for the physically handicapped who may not 
necessarily be senior citizens, and customary 
ancillary uses, including some office space for 
administration and medical staff, health and 
therapy services, the meeting room area to be 
ancillary to the principal use of the development 
and occasionally utilized by the Lions Club, 

and underground parking. Also some day care 
facilities. 

2 . F > S . R . * 

a. For existing site (Lots 2,3> K of 8, Block D, 
D.L. 183), the F.S.R. is not to exceed 1.20 

to be measured in the same way as RM-3 regula- 
tions. 

b. For proposed site (Lots 15, io, I7j I8, F of 8, 
Block D, D.L. 183), the F.S.R. is not to exceed 
2.20 to be measured in the same way as RM-3 
regulat ions. 

3. Height ; 

a. For existing site, the height is not to 
exceed 2 storeys plus basement. 

b. Tor proposed building, the height is not to 
exceed the height length requirement of the 
RM-3 District Schedule. 

And also subject to the following: 

1. The detailed scheme of development to be first 
approved by the Technical Planning Board after 
advice from the Urban Design Panel and consultation 
with the City Planning Commission, the Technical 
Planning Board having particular regard to overall 
design, treatment of open spaces, landscaping, 
vehicular ingress and egress and location and height 
of parking garage. 

Should the above conditions not be complied with by 
the owners in order to permit enactment by Council of 
the amending By-Law within I8O days from this (Public 
Hearing) date, this approval shall expire. 

The application was also approved by the Vancouver City Planning 
Commission who endorsed the above recommendation. 

The Mayor called for speakers for or against the application and 
no one appeared. 

MOVED by Aid. Harcourt , 

THAT the application be approved. 


- CARRIED UNANIMOUSLY 
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8. N/E Corner Semlin Drive 
and Triumph Street 


An application was received from Mr. D. Lucyk of Goldcrest 
Properties Ltd., to rezone Lot 16, Block 26, D.L. 184, being the 
north-east corner of Semlin Drive and Triumph Street, from C-2 
Commercial District to RM-3 Multiple Dwelling District, in order 
to consolidate the lot with the adjoining four parcels to the east and 
developing a three-storey frame apartment on the total site. 

The application was approved by the Technical Planning Board 
subject to the following: 

"Prior to the enactment of the amending By-law, Lots 12-16, 
Block 26, D.L. 184, be consolidated into one legal parcel 
and so registered in the Land Registry Office." 

The application was also approved by the Vancouver City Planning 
Commission who endorsed the above recommendation. The Commission also 
expressed its concern over the lack of open space for children's play- 
grounds and other recreational facilities in the immediate area and 
moved that this concern be conveyed to City Council in the hope that 
Council will give its attention to the lack of family amenities when 
considering the aforesaid rezoning application. 

Two businessmen operating industrial shops in the adjacent M-1 
District, appeared to voice their strong objection to the proposed 
development of housing in this area. They wished to record the fact 
that in six months' time, the people who move into the housing will 
come to Council to complain of the noise emanating from the machine 
shops in the area, some of which operate 24 hours a day. It was 
their feeling that if the area is rezoned from C-2, Council should 
not come back and ask them to move because of the noise disturbance 
to the residents in the newly rezoned RM-3 District. 

Mr. Tony Tanaka of D.M. Sarter Architects, advised that 
originally they were going to develop an apartment on the four adjacent 
lots already zoned RM-3, but decided to rezone Lot 16 to RM-3 to 
consolidate the entire site. The parking would be underground and the 
building would be adult-oriented. 

MOVED by Aid. Marzari, 

THAT the application be not approved and the Director of Planning 
be instructed to report back on appropriate zoning for this buffer 
strip. 

- LOST 

(Aldermen Bowers, Hardwick, Massey, Rankin and the Mayor 
opposed) 

A tie vote ensued, therefore, the motion was declared 

LOST. 

MOVED by Aid. Linnell, 

THAT consideration of this application be adjourned to the next 
meeting of Council for discussion, after consultation between the 
Director of Planning and the Architect with respect to resolving 
potential problems which may be generated by the adjacent M-1 Light 
Industrial District. 

- CARRIED UNANIMOUSLY 

9. Area Bounded by Pender Street, 
Jackson Avenue, Keefer Street 
and Gore Avenue 


An application was received from the Director of Planning to amend 
the existing CD-I By-law No. 4393, for Lots A, B, C and D, Block 122, 
D.L. 196, being the area bounded by Pender Street, Jackson Avenue, 
Keefer Street and Gore Avenue, to provide for townhouse development 
and personal care home. 

The application was approved by the Technical Planning Board 
and the Vancouver City Planning Commission. 
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Area Bounded by Pender Street, 
Jackson Avenue, Keefer Street 
and Gore Avenue (continued) 


The Mayor called for speakers for or against the application 
and no one appeared. 

MOVED by Aid. Harcourt , 

THAT the application be approved. 

- CARRIED UNANIMOUSLY 

10. S/S Cordova Street between 
Gore and Dunlevy 

An application has been received from the Greater Vancouver 
Regional District to rezone Lots 10-14, Amended Block 56, D.L. 196, 
situated on the south side of Cordova Street between Gore and Dunlevy, 
from M-2 Industrial District to CD-I Comprehensive Development District 
for the development of the downtown eastside residential facility to 
accommodate 7 men. 

The application was approved by the Technical Planning Board 
with the CD-I By-law restricting the development as follows: 

(a) the use to be a hostel and customaj-'ily 
ancillary uses including some office space 
for administration, social workers and 
medical staff; 

(b) the F.S.R. not to exceed 1.35; 

(c) the height not to exceed 3 storeys. 
And also subject to the following: 

1. The detailed scheme of development to be first 
approved by the Technical Planning Board after 
advice from the Urban Design Panel and consul- 
tation with the City Planning Commission, the 
Technical Planning Board having particular 
regard to overall design, treatment of open 
spaces, landscaping, adequate provision for 
suitable service areas including ambulance. 

2. All parking, loading and sorvic«^ areas to have 
acceptable ingress/egress with no vehicular 
ingress/egress from Cordova Street. 

Should the above conditions not be complied with 
by the owners in order to permit, enactment by 
Council of the amending By-Law within iSO days 
from tliis (Public Hearing) date, this approval sha 
ext)Lre. 
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The application was also approved by the Vancouver City Planning 
Commission who endorsed the above recommendation. 


A clergyman familiar with the area, expressed his concern that 
Cordova Street, because of the noise factor, was a poor location for 
the residential facility. 

MOVED by Aid. Harcourt, 

THAT the application be approved. 


- CARRIED UNANIMOUSLY 
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11. S/S of East Broadway between 
Renfrew and Slocan Streets 

An application has been received from the Director of Planning 
to amend Clause 2, Schedule C - "Streets Requiring Landscaped Setbacks" 
of Zoning and Development By-law No. 3575, by deleting the words 
"Renfrew Street" and substituting in lieu thereof the words "Slocan 
Street" . 

The application was approved by the Technical Planning Board 
and the Vancouver City Planning Commission. 

The Mayor called for speakers for or against this application 
and no one appeared. 

MOVED by Aid. Gibson, 

THAT the application be approved. 

- CARRIED UNANIMOUSLY 

12. Area Bounded by Oak Street, King Edward 
Avenue, Laurel Street and 26th Avenue 
(King Edward Mall) 


An application has been received from Mrs. Greta Spencer to 
amend existing CD-I By-law No. 4446, which amends Zoning and Develop- 
ment By-law No. 3575, by adding the following use: 

"health spa". 

The application was approved by the Technical Planning Board 
and the Vancouver City Planning Commission. 

The Mayor called for speakers for or against this application 
and no one appeared. 

MOVED by Aid. Hardwick, 

THAT this application be approved. 

- CARRIED 

(Alderman Volrich opposed) 

13. Amendments to the Zoning and 
Development By-law No. 3575 

The Director of Planning has made the following applications: 

(a) To amend the C-1, C-2, C-2A and C-3 District Schedules 
whereby gasoline service stations may only be per- 
mitted subject to the special approval of the 
Technical Planning Board, and not as heretofore 
requiring the approval of City Council. 

(b) To amend Section 1-F of the RS-1 and RS-2 One 
Family Dwelling District Schedules by adding after 
the word "district" in the fifth line, the following: 

'provided, however, where the lot size is 
less than 3 2 feet in width or less than 
3600 sq. ft. in area the design of any 
new dwelling shall first require the 
approval of the Director of Planning. ' 

(c) To amend the text generally in accordance with the 
contents of the City Manager's report of October 
18th, 1974, (copy attached hereto), which was 
adopted by Council on October 22nd, 1974, regarding: 

(i) enforcement 
(ii) validation and relaxation of existing yards 
(iii) multiple conversion dwellings 
(iv) method of measuring floor space ratio for family 
dwellings in the RS and RT District Schedules, 
and size and location of accessory buildings. 


cont ' d . 
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Amendments to the Zoning and Development 
By-law No. 3575 (continued) 

The foregoing applications have been approved by the Technical 
Planning Board and the Vancouver City Planning Commission. 

Mr. Pickstone, Deputy Director of Planning, requested that the 
application for item (c) (ii) - "validation and relaxation of existing 
yards", be withdrawn. 

Council had previously agreed that Mr. R.B. Sapro be informed 
of the Public Hearing with respect to the size and location of 
accessory buildings. Mr. Sapro appeared and it was agreed that he 
should have further discussions with the Director of Planning and 
Deputy Director of Planning with respect to his property. 

The Director of Legal Services requested certain amendments 
be made to the draft By-law as follows: 

(a) Sections 1-4 "Gasoline Filling Station" should read "Gasoline 
Service Station". 

(b) The amendment in Section 6 should read 

"Save and except as provided in subsections (4) and (6), 
and by amending subsections (4) and (6) by striking out 
the phrase 'Director of Planning' and substituting 
'Director of Permits and Licenses'." 

(c) Section 9 is deleted and referred back to the Director of Planning 
and Director of Legal Services for further study. 

(d) Add to the amendment in Section 10 the following: 

"Other than any limitation as to time". 

MOVED by Aid. Gibson, 

THAT the foregoing applications and the draft By-law, amended 
by the Director of Legal Services this day, be approved. 

- CARRIED 

(Alderman Linnell opposed) 
The Director of Planning also made application as follows: 

(d) To amend the text by striking out the words 
"Technical Planning Board" in the sections 
set forth in Schedule 1 of tlic By-Law and 
substitute the words "Director of Planning", 
and make such amendments as are described in 
Schedule TI. 

City Council at its meeting August 27, 1974, approved the following 
recommendation of the Board of Administration dated August 19, 1974: 

"Your Board RECOMMENDS that the Technical Planning Board be 
abolished, and the Director of Planning deal with all zoning 
and development permit matters, in accordance with the recent 
change in Charter Amendments and Council action of November 6th, 
1973. " 

MOVED by Aid. Harcourt, 

THAT the foregoing application be approved. 

- CARRIED UNANIMOUSLY 

(Schedules I and II referred to 
are on file in the City Clerk's 
Office) 
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COMMITTEE OF THE WHOLE 


MOVED by Aid. Linnell, 

THAT the Committee of the Whole rise and report. 


- CARRIED UNANIMOUSLY 


MOVED by Aid. Linnell, 
SECONDED by Aid. Hardwick, 

THAT the report of the Committee of the Whole be adopted, and 
that the Director of Legal Services be instructed to prepare and 
bring in the necessary amendments to the Zoning and Development 
By-law. 


- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 10:05 p.m. 


* * * * * 


The foregoing are Minutes of the Special Council Meeting of 
November 26, 1974, adopted on December 3, 1974. 




CITY CLERK 


CITY OF VANCOUVER 
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REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver was 
held on Tuesday, December 3, 1974, in the Council Chamber commencing 
at 2.00 p.m. 

PRESENT: Mayor Phillips 

Aldermen Bowers, Gibson, Harcourt, Hardwick, 
Linnell, Marzari, Massey, Rankin, 
and Volrich. 

Alderman Pendakur joined the meeting at 2.50 p.m. 
CLERK TO THE COUNCIL: D.H. Little. 


PRAYER 

The proceedings in the Council Chamber were opened with 
prayer, offered by the Civic Chaplain, the Rev. Kenneth Wotherspoon, 
of Canadian United Memorial Church. 


' IN CAMERA ' MEETING . 

Council was advised that there were matters for consideration 
'In Camera' later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Linnell, 
SECONDED by Aid. Gibson 

THAT the Minutes of the Regular Council Meeting of November 
26, 1974 (with the exception of the 'In Camera' portion) and the 
Minutes of the Special Council Meeting (Public Hearing) of 
November 26, 1974, be adopted. 

- CARRIED UNANIMOUSLY 

Communication - P.& S .Engineer ing Ltd . 

At this point in the proceedings. Alderman Linnell referred 
to a letter received from P. & S. Engineering Ltd., dated December 
3, 1974, dealing with the proposed rezoning of Lot 16, Block 26, 
D.L. 184, N/E Corner of Semlin Drive and Triumph Street, which 
item had been before the Public Hearing on November 26,1974. 
The letter emphasized the concern of eight petitioners opposing 
the proposed development of a three-storey apartment block on the 
lot in question. 

MOVED by Aid. Linnell 
SECONDED by Aid. Gibson 

THAT the letter from P. & S. Engineering Ltd., be received. 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Linnell, 
SECONDED by Aid. Gibson, 

THAT the Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 


;iUL9 1970 
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Board of Administration, July 3, 1970, (FINANCE - 4) 

Clause No. 4 (Cont'd.) 


occurs in the years when there is a deficit. The Pacific 
National Exhibition requests that annual surpluses be off- 
set by annual deficits in determining the amount available 
towards the repayments. This does not appear to be an 
unreasonable approach. 

(e) The P.N.E. has agreed to include net scoreboard advertising 
revenue . 


The original statement before adjustments showed a profit of 
$3,891 in 1969 and a loss of $80,150 for the part year of 1968 
but it had been anticipated that some adjustment would be 
required . 


The adjusted figures are as follows: 


Year 9 months 

ended ended 

Sept. 30/69 Sept. 30/68 

Auditor's Statement of 
Operating Profit, subject to 

following items $164,598 $ 32,018 

Add: Advertising Revenue 

from scoreboard (net) 13 , 013 6,381 

$177,611 $ 38,399 

Deduct: 

Depreciation provision on 

equipment 27,096 21,488 


Provision for Plant Replacement 44,455 27,610 

Proportion of Administration & 
Park Maintenance Expense 47 , 298 32 , 624 

Adjusted Surplus $ 58,762 

(Deficit) ($43,322) 

Surplus 1969 $ 58,762 

Deficit 1968 43,322 

Net Surplus (Cumulative) $ 15,440 


Repayment amount 25% of $15,440 $3 ,860 (1968 & 1969 net 

Current year estimated surplus 

As information for Council, the Coliseum budget for the current 
year after adjustment for items as above shows an estimated 
surplus for the year ending September 30, 1970 of $28,908, which 
on the 25% basis per the agreement would produce a repayment of 
$7,227. 


Cont 'd. 
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UNFINISHED BUSINESS 


1, Conditions of Sale Governing Marketing 
of City-owned Residential Lands. 

Council, on November 26, 1974, deferred consideration of the 
Manager's Report, dated November 22, 1974, regarding the Conditions 
of Sale Governing Marketing of City-owned Residential Lands, 

Following consideration of this matter it was, 

MOVED by Aid, Volrich 

THAT, when land is offered for sale in the normal manner by 
Council, a general policy be established when marketing City-owned 
lands for individual home building sites, such sites shall be sold 
on condition the development shall be substantially completed in 
eighteen months, ,, , , 


MOVED by Aid , Gibson 

THAT the foregoing motion by Alderman Volrich be tabled, 
pending consideration of Unfinished Business Item re Policy for 
City's Aid and/or Subsidies to Non-Prof it Organizations, later 

^^y- - CARRIED 

(Aldermen Bowers and Massey, and the Mayor opposed) 


2 . N/E Corner of Semlin Drive and Triumph Street 

At the Special Council (Public Hearing) on November 26, 1974, 
Council passed the following motion: 

"THAT consideration of this application be adjourned 
to the next meeting of Council for discussion, after 
consultation between the Director of Planning and 
the Architect with respect to resolving potential 
problems which may be generated by the adjacent M-1 
Light Industrial District," 

The Zoning Planner submitted a communication dated December 
2, 1974, as a result of discussions held with the principals of 
E, Ramage Construction Ltd, 

MOVED by Aid, Hardwick 

THAT the application to re-zone Lot 16, Block 26, D,L-184, 
N/E Corner of Semlin Drive and Triumph Street - from C-2 Commercial 
District to RM-3 Multiple Dwelling District be approved, subject to: 

Prior to the enactment of the amending by-law. Lots 
12 to 16, Block 26, D,L,184, be consolidated into 
one legal parcel and so registered in the Land Registry 
Office , 

- CARRIKD DNAN I MOtlS l,Y 

MOVED by Aid, Hardwick 

THAT the Director of Planning be requested to consider 
re-zoning the lots zoned C-2 situated on the East Side of Semlin 
Drive between Triumph and the lane north of Hastings Streets, to 
RM-3 , 

- CARRIED UNANIMOUSLY 
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MANAGER'S, DEPARTMENT AND OTHER REPORTS 
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Vancouver City Planning commission 

Council considered a report dated November 29, 1974, 
submitted by Alderman Massey, as Chairman of the Special Committee 
to study the role of the Vancouver City Planning Commission. 
The report dealt with the size of the Commission, appointments, 
term of office, responsibilities, meetings, remunerations and staff, 
and proposed a number of recommendations . 

Mr. Crowley, Chairman of the Planning Commission, spoke 
briefly to the matter and requested deferrment until the Commission 
can submit a brief. 

MOVED by Aid. Hardwick 

THAT the foregoing report of Alderman Massey, dated November 
29, 1974, be deferred until the Council Meeting of December 17, 1974 
and, in the meantime, the Vancouver City Planning Commission be 
asked to comment on the report. 

- CARRIED 

(Alderman Massey opposed) 


UNFINISHED BUSINESS (Cont'd) 

Policy for City's Aid and/or Subsidies 
to Non-profit Organizations. 


Council, on November 26, 1974, deferred consideration of 
Clause 1 of the joint report from the Standing Committees on 
Finance and Administration and Housing, dated November 14, 1974, 
to today's meeting. 

MOVED by Aid. Bowers 

THAT the recommendations of the Committee, as contained in 
Clause 1 A, be approved, after amendment to the third paragraph 
as follows: 

THAT the concept of a Property Endowment Fund be approved 
in principle and the City Manager be requested to consider 
the report of the Director of Finance and bring recommenda- 
tions back to City Council on the operation of the property 
endowment fund and the mechanism for setting up such a fund; 

THAT the memoranda from Alderman Bowers dated November 6, 1974 
and Alderman Harcourt dated November 13, 1974, and the notes 
from the Director of Finance dated November 14, 1974 on 
Potential Policies for Housing Property Fund, be received; 

THAT Council endorse the general policy of leasing City- owned 
land for non-market housing with financial arrangements 
being such that it is economically feasible for the project 
to get under way; 

AND FURTHER THAT this Council urge the senior level of 
Government to fund such projects on leased land; and 

THAT the Chairmen of the Standing Committees of Council on 
Housing and Finance & Administration meet immediately with 
representatives of the Federal and Provincial housing auth- 
orities to discuss this request. 

*Note; Underlining - (amended) 

denotes amendment , 

Cont ' d . . . 
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UNFINISHED BUSINESS (Cont'd) 

Policy for City's Aid and/or Subsidies 
to Non-profit Organizations. (Cont'd) 

MOVED by Aid. Hardwick (in amendment) 

THAT the following be added to the motion of Alderman Bowers: 

'FURTHER THAT in the interim specific sites be brought 
before Council for consideration of giving 'grants in aid'. 

- (carried) 

MOVED by Aid. Rankin (in amendment to the amendment) 

THAT the following be added to Alderman Hardwick 's amendment: 

' - at two-thirds of market value.' 

- LOST 

(Aid. Bowers, Hardwick, Linnell, Massey and 
the Mayor opposed . ) 


The amendment to the amendment having LOST, the amendment of 
Alderman Hardwick was put and CARRIED. 

(Aid. Bowers, Harcourt and Massey opposed) 


The motion of Alderman Bowers, as amended and reading as follows 
was put and CARRIED UNANIMOUSLY. 

THAT the recommendations of the Committee, as contained 
in clause lA be approved, after amendment to the third paragraph 
as follows : 

THAT the concept of a Property Endowment Fund be approved 
in principle and the City Manager be requested to consider 
the report of the Director of Finance and bring recommenda- 
tions back to City Council on the operation of the property 
endowment fund and the mechanism for setting up such a fund; 

THAT the memornnda from Alderman Bowers dated November 6, 1974 
and Alderman Harcourt dated November 13, 1974, and the notes 
from the Director of Finance dated November 14, 1974 on 
Potential Policies for Housing Property Fund, bo received; 

THAT Council endorse the gonoral policy of leasing City-owned 
land for non-market housing with financial arrangements 
being such that it is economically feasible for the project 
to get under way; 

AND FURTHER THAT this Council urge the senior level of 
Government to fund such projects on leased land; and 

THP.T the Chairmen of the Standing Committcos of Council on 
Housing and Finance & Administration meet inunediatoly with 
representatives of the Federal and Provincial housing auth- 
orities to discuss this request. 

AND FURTHER THAT in the interim specific sites bo brought 
before Council for consideration of giving 'grants in aid'. 


MOVED by Aid. Bowers, 

THAT the recommendation of the Committee contained in 
Clause 1 B be approved, after amendment as follows: 

THAT the following, criteria and procedures be adopted 
by this Council and be recommended to future Councils 
as guidelines when dealing with applications for 
assistance with capital projects from private organiza- 
tions for cultural and recreational facilities: 


cont ' d . 
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UNFINISHED BUSINESS (Cont'd) 

Policy for City's Aid and/or Subsidies 
to Non-Profit Organizations. (Cont'd) 

a. Criteria for Eligibility for Capital Contributions from 
the City 

i) The facility must be operated by a non-profit 
society. 

ii) It must provide for activities normally financed or 

assisted by the city (eg., through Parks & Recreation, 
Civic Auditorium Board, Ai:t Gallery, etc.) 

iii) It must provide facilities for which there is a need 
at that time and in that locality, as assessed by 
-council , the park Board or other appropriate civic body. 

iv) It must provide reasonable access to its facilities to 
all Vancouver residents without discrimination. 

v) Access to activities should not require an initiation 
fee, nor a membership fee larger than those charged 
by conimunity contrea - but activity fees may be 
charged to recover costs. 

vi) Except for possible tax exemptions or grants in lieu 
of taxes the facilities should require no operating 
subsidies from the city. 

vii) The capital costs must be judged reasonable by the city. 

viii) The sponsoring society must demonstrate that it has 

secured other methods of fund raising and cannot pro- 
ceed without city aid. 

b. Grants for Eligible Facilities: 

Any application which fullv meets all the above 
criteria is eligible for city contribution. 

For applications which do not meet some of the 
criteria the Finance and Administration Committee 
may recommend a lesser contribution. 

The city contribution may be in the form of land 
or buildings or construction or a cash grant, or any 
combination thereof, and the total value shall be 
realistically appraised. 

The city shall have adequate protection in case of 
abandonment of the project. 

Even if an application is cliqible for assistance from 
the City there is no guarantee that that assistance 
will be provided. Each jjroject requires a Council resolu- 
tion with an affirmative vote by the required majority. 
Council must bear in mind the availability of funds 
and the priorities for any such funds. 

*Note: Underlining _ CARRIED UNANIMOUSLY 

denotes amendment. 


L 793 

. 5 


i) 
ii) 

iii) 
iv) 

V) 


During consideration of the foregoing item. Alderman 
Pendakur arrived at the meeting. 
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UNFINISHED BUSINESS (Cont'd) 

Conditions of Sale Governing 

Marketing of City-owned Residential Lands . 

The Council then again considered the Manager's report of 
November 22, 1974, and in this regard noted the motion of Alderman 
Volrich which had been tabled earlier in the proceedings. With 
the consent of Council, Alderman Volrich withdrew his motion and 
no further action was taken with respect to this subject matter. 

******* 

FREEDOM OF THE CITY OF VANCOUVER 
SENATOR, THE HONOURABLE ARTHUR LA INC . 

At this point in the proceedings the Mayor introduced 
Senator, The Honourable Arthur Laing, who had been granted 
Freedom of the City by resolution of Council on August 27, 1974. 

Mayor Phillips read the Freedom Scroll and presented 
Senator Laing with a gold Freeman's medallion. Parking Plaque 
and framed Illuminated Scroll. The Mayor also advised the 
Senator of other freedom privileges he will enjoy as a Freeman, 
including complimentary passes to a number of civic facilities 
such as the Museum, Planetarium, Aquarium, etc. 

Senator Laing addressed the Council and expressed his 
appreciation for the honour bestowed upon him. 

Alderman Linnell presented a corsage to Mrs Laing. 

******* 


The Council recessed at 3.45 p.m. and, after an 
'In Camera' meeting in the Mayor's Office, 
reconvened in open council at 4.45 p.m. in the 
Council chamber, the same members present with 
the exception of Alderman Pendakur . 

******* 

MANAGER'S, DEPARTMENT AND OTHER REPORTS (Cont'd) 

Central/Oliver Hotels - Renovations - 
Meal Service - Bathing - Recreational 
Facilities . 


Council considered the following report from the city Manager 
dated November 27, 1974: 

The Director of Social Planning REPORTS and RECOMMENDS: 
" BACKGROUND 
(a) Costs 

In November, 1973, Council approved In principle the 
estimates of capital expenditures fior renovations and 
equipment for the combined meal service, bathing and 
recreation facilities to be located In the ground floor 
and basement levels of the Central/Oliver Hotels. 
Approval was subject to satisfactory cost sharing by the 
Province . 


Cont ' d 
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MANAGER'S, DEPARTMENT AND OTHER REPORTS (Cont'd) 

Central/Oliver Hotels - Renovations - 
Meal Service - Bathing - Recreational 
Facilities. (Cont'd) 


On April 24, 1974, Council approved cost sharing agreed 
to by the Province In the amount of $200,000 per year to 
cover the meal service and bathing facility (operating 
expenses and amortization of renovations and equipment). 
In addition, annual adjustments should be made to cover 
Increased operating costs for salaries and related expendi- 
tures. The City was to meet recreation and general operat- 
ing expenses and any Increase of meal service and bathing 
facility costs In excess of $200,000. The appointment of 
an architect was also confirmed by Council at this time. 

The Province did not specifically undertake to Increase 
their $200,000 share and to make annual upward adjustments 
In operating costs to cover normal Increases In salaries 
and related expenditures, when the cost sharing agreement 
between the City and the Human Resources Department was 
confirmed In January, 1974. The Director of Social Planning 
raised this Issue with the Deputy. Minister of Human Resources 
on November 26, 1974. The Deputy Minister advised that he 
"recognized that costs would Increase annually and that It 
wa6 his understanding that Human Resources would pay Its 
share of cost Increases and maintain the cost sharing ratio 
between the City and the Province, agreed to In January, 
1974." 

In the memo attached to this report (Appendix I), the 
Director of Finance shows how the City costs Increase 
If the Province (a) does or (b) does not absorb Its 
share of Increased annual costs. 

On July 9, 1974, Council approved a recommendation that 
the contractor who was renovating the 140 hotel rooms be 
employed on a negotiated tender basis to complete the 
renovations to the ground floor and basement levels. 
On October 24, 1974, the architect, Jonathan Yardley, 
reported to the Advisory Committee of City officials 
and representatives of United Housing Foundation and 
Downtown Eastslde Residents on the Contractor's (Bourrle 
and McLennan) bid of $375,925 plus a contingency allowance 
of $37,500, plus other fees and charges of $71,650 for a 
total of $485,075. (See Appendix II) 

George Hunter Limited, Quantity Surveyor, reports that the 
cost Is reasonable for this type of work. Copies of the 
Architect's working drawings, the Contractor's tender and 
the Quantity Surveyor's report are available In the City 
Manager's Office. The City Architect, Art Langley, has 
analysed these reports with the Architect (Yardley) and 
the Quantity Surveyor, and advises the costs are In order. 

The present cost of $485,075 constitutes an Increase In 
annual costs for operations and amortization of renovations 
and equipment In the amount of $27,503; from $239,947 to 
$267,450. The following table shows a summary comparison 
between the 1973 estimates and the current annual/monthly 
costs : 
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MANAGER'S, DEPARTMENT AND OTHER REPORTS (Cont'd) 
Central/Oliver Hotels - Renovations - 


Meal Service - Bathing - Recreational 
Facilities (Cont'd) 



Pood 

Recreation 

Bathing 
(11« 

General 

Operating TOTALS 
Expenses 

ODeratiru? 






(Salaries, Supplies, etc' 
as of Oct. 3T/73 
-annuaj.ly 

$126,039 

$14,925 

pl9,369 

$9,554 

$169,887 

Basic Rent 

Ground f loor-$3/sq. » 
Basament -$l/sq.» 
Oct . 3l/V4-annually 
Hflonthly 

16,360 
1,363 

1,840 
153 

2,251 
187 


20,451 
1,70J 

Oct . 3l/73-annually 
-monthly 

15,000 
1,250 

1,700 
Ul 

2,300 

191 


19,000 
1,582 

Renovations 
10 years ® 8.5^ 
Oct. 31/74 - annually 
- monthlj- 

51,725 
4,310 

5,819 
485 

7,112 
593 


64, o5o 
5,388 

Oct. 31/73 - annually 
— monthly 

27,686 
2,307 

3,115 
260 

3,807 
317 


34,608 
2,884 

Eauicment 
5 years ® 8.5^ 
Oct. 31/74 - annually 
- monthly 

Bf Ulo 

668 


J J J n 
4,440 

370 


12,456 
1,033 

Oct 31/73 — annually 
- monthly 

9,456 
788 


6,996 
583 


16,452 
1,371 

TOTALS 






Oct. 31/74 - annually 

$202,140 

♦22,584 

$33,172 

$9,554 

$267,450 

Oct. 31/73 - annually 1 

$178. l«v 

$19,740 

$32,47 2 


$239,947 
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November 26, 1974 


(b) MortKajte Funds 

Now that working drawings are completed by the Architect 
and a Contractor's bid received for renovations. United 
Housing Foundation will formally apply to CMHC for a 
mortgage. 

During a preliminary meeting between CMHC and UHF officials 
recently, local CMHC staff indicated this project might not 
be a high priority for Federal mortgage funds. Federal funds 
were allocated to UHF for renovations to 140 hotel rooms but 
there are not the same funding provisions for supportive 
social services. It was suggested that social development 
funds might be available through CMHC or that this project 
might be considered for UN Demonstration in conjunction 
with CONFEX 76. 

It would now appear that City Council and the Provincial 
Government (Human Resources) should Join with United Housing 
Foundation in their application for mortgage funds and/or 
other grant requests. 


Cont 'd . 
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Central/Oliver Hotels - Renovations - 
Meal Service - Bathing - Recreational 
Facilities. (Cont'd) 

(c) Lease of Premises 

The lease between the City and United Housing Foundation 
for the ground floor and basement levels has been drawn to 
the satisfaction of both parties but has not been executed. 
City staff want to be certain the project will go ahead before 
signing the lease. UHF want the City to pay about one year's 
rent on the lease, even If the project Is not proceeded with 
since they have been holding It In good faith for use by City 
sponsored social services. The Director of Legal Services 
and the Director of Finance agree that some compensation 
could be owing UHF In the event the project did not become 
a reality. The Director of Social Planning considers the 
meal service, bathing and recreational facilities as 
•ssentlal social services for the Downtown Eastslde and Is 
confident that, with City Council and Provincial Government 
support, they will be reallxed. 

To date, the City has not expended any funds. The Architect's 
fees have been paid by Human Resources on the assumption 
that these advances would be recovered from UHF when their 
mortgage funds were secured. 

If different financing Is obtained, where higher Interest 
rates are Involved, further approval of Council will be re- 
quired. On the other hand. If grants are obtained for reno- 
vations and equipment, operating costs will be considerably 
reduced . 

RECOMMENDATIONS 

The Director of Social Planning RECOMMENDS: 

(1) Approval of negotiated tender bid of $375,925 from 
Bourrle and McLennan plus other costs of $37,500 
and $71,650 for a total cost of $485,075, and the 
rasultant annual Increase to $267,450 from $239,947 
as set out In the summary of annual/monthly costs 
of page 2 of this report. 

I 

(2) Lease be signed between UHF and the City to facilitate 
acquisition of mortgage or grant fu'ndlng, effective 
June 1, 1974. Said lease to be terminated March 31, 
197^, In the unlikely event that It has proven 
Impossible to secure funds for renovations. The 
lease contains the necessary clauses to effect 

such termination by the City. 

(3) Recommendations 1 and 2 to be conditional upon receiv- 
ing Provincial Government approval that they will 
share all cost Increases on a pro rata basis using 
the original sharing ratio of $200,000 Province and 
$39,947 City. This would not effect the Province 
until 1975. 

(4) City Council, through the Mayor and the Director of 
Social Planning, assist the United Housing Foundation 
to secure the necessary funds for renovations, includ- 
ing authorization for travel to Ottawa for discussions 
with Federal officials. 

(5) Council ask United Housing Foundation to consider 
managing the meal service, bathing and recreation 
facilities since they are managing the hotels in which 
these services are located, and have expressed Interest 
in taking on the responsibility." 


The City Manager RECOMMENDS that the above recommendations of 
the Director of Social Planning be approved on the luiderstanding that 
the authorization for travel to Ottawa be confined to City officials. 

MOVED by Aid . Rankin 

THAT the recommendation of the City Manager, contained in 
this report, be approved. 

- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIONS 

1. Capital Cost Allowance - 

Multiple Units Residential Buildings . 

Council noted the following letter from the Mayor, dated 
November 26, 1974: 


" The recent Federal budget proposed a change in 
the Capital Cost Allowance rules which apply to Multiple 
Units Residential Buildings. The proposal is that for 
units started between November 18, 1974 and December 31, 
1975, the owner should be permitted to deduct capital 
cost allowances against any source of income. 

When this allowance was removed, several years ago, 
it had a very adverse impact on the building of rental 
accommodation - particularly in Vancouver. It meant that 
rents had to be much higher in order to provide the same 
return to the apartment builder. In effect, then, previous 
deductions were being passed along, at least partially, to 
the tenants. The budget proposal would have the effect of 
reinstating these conditions for buildings started during 
the next year. 

I think this may have quite a significant impact on 
apartment building in the City of Vancouver. However, the 
cut-off date of December 31st, 1975 seems too restrictive. 
The legislation says that the buildings must be started 
by that time. This means that property acquisition, 
design, development and building permits and tenders 
would all have to be completed within the next twelve 
months in order for construction to start before 
December 31st, 1975. 

I would like to recommend that the Council urge the 
Federal Government to phrase the legislation in such a way 
that the builder must apply for a building permit before 
(December 31st, 1975 rather than requiring him to have started 
construction. " 

MOVED by Aid . Hardwick 

THAT the recommendation of the Mayor, contained in his 
letter of November 26, 1974, be approved. 

- CARRIED UNANIMOUSLY 


2. P.N.E. Meeting with Council, 
December 18, 1974. 


At the Council Meeting of November 26, 1974, the Directors 
of the Pacific National Exhibition were invited to appear before 
this meeting of Council to explain their position on the matter 
of the City's lease with the P.N.E. 

Pursuant thereto, the Council noted a letter from the General 
Manager of the P.N.E. advising that the Board of Directors, on 
November 27, 1974, requested that a Dinner Meeting be arranged on 
Wednesday, December 18, 1974 at 5.30 p.m., instead of meeting with 
Council this day. 

MOVED by Aid. Volrich 

THAT the Directors of the P.N.E. be asked to reschedule the 
meeting to 7.30 p.m. on December 18, 1974, and that the meeting be 
open to the public. 

- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIONS 

Point Grey Minor Hockey Association 
Grant re Hockey Program. 

Under date of November 29, 1974, the Point Grey Minor Hockey 
Association submitted a letter requesting a hearing at an early 
Council Meeting to speak in support of a grant request of $22,454 
for the purpose of continuing the organization's voluntary hockey 
program for 1975-75. 

It was advised that the Park Board will be considering this 
matter at its meeting on December 15, 1974. 

MOVED by Aid. Hardwick 

THAT the request of the Point Grey Minor Hockey Association 
to appear as a delegation be granted and arrangement be left with 
the City Clerk for the delegation to appear on December 17, 1974, 
at which time a report from the Park Board on the subject will be 
available . 

- CARRIED UNANIMOUSLY 


Notification of names inadvertently 
omitted from the 1974 List of Electors . 

The City Clerk submitted a letter dated December 2, 1974, 
pursuant to Section 73(2) of the Vancouver Charter, notifying 
Council of names which had inadvertently been omitted from the 
List of Electors as provided. As a result of Voting Certificates 
issued, the names now appear on the Register of Electors. 

MOVED by Aid. Linnell 

THAT the aforementioned letter from the City Clerk be received. 

- CARRIED UNANIMOUSLY. 


MANAGER'S, DEPARTMENT AND OTHER REPORTS (Cont'd) 

A. MANAGER'S GENERAL REPORT 
NOVEMBER 29 , 19 74 

Works & Utility Matters 
(November 29, 1974) 

Lane Lighting - Senior Citizens 
Project (Clause 1) 

MOVED by Aid . Hardwick 

THAT the recommendation of the City Manager, contained in 
this clause, be approved. 

- CARRIED 

(Aldermen Gibson and Volrich opposed) 


UUL9 1970 
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Board of Administration, July 3 , 1970 (FINANCE - 5) 

Clause No. 4 (Cont'd.) 


RECOMMENDATION 

Recominended by the Director of Finance that the foregoing 
methods of adjusting items (a) to (e) as set out above for 
purposes of calculating the net Surplus of the Coliseum under 
the agreement be confirmed as being satisfactory to the City 
and that payment of $3,860 be accepted for the two periods 
ending September 30, 1969." 

Your Board RECOMMENDS that the above recommendation of the 
Director of Finance be adopted. 

INFORMATION 

5. Analysis of 1970 Property Tax Roll 
for Single Family Residences 

The following report has been received from the Director of 

Finance: 

"Herewith submitted is the regular annual report showing the 
taxes paid by sincjle family residences. The statistics on the 
two Exhibits are shown in stepped groups which make it 
easier to determine how many taxpayers are below any particular 
level of taxation. 

As a very large majority of single family residences are owner 
occupied and the owners are therefore eligible for the home- 
owner grant, the taxes have been shown net of the home-owner 
grant . 

Exhibit I is grouped in steps of general taxable value and shows 
the taxes payable at each level, whereas Exhibit II is a 
summarization of Exhibit I based on groupings of the tax payable 
shown in Exhibit I . 

The groupings in Exhibit II do not match exactly for general and 
school taxes as $50 tax groups were used but the brackets are 
sufficiently close to shov7 the trend. 

The average total tax (general plus schools plus Hospital District) 
is $462 minus the home-ov/ner grant (net $302) . Approximately 65% 
of the taxpayers pay this amount or less. This average is the one 
normally reported to Council when discussing the total tax paid 
by the hypothetical single family residential taxpayer. 

Council will note that the General Tax columns include the 
Hospital District tax." 

Your Board submits the report of the Director of 
Finance for information. 

(Exhibit I and Exhibit II are circulated for the information 
of Council) 


FOR ADOPTION SEE mE{S).JA.tJMO 
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MANAGER'S, DEPARTMENT AND OTHER REPORTS (Cont'd) 


Finance Matters 
(November 29, 1974) 

The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Quarterly Review of Revenues and Expenditures 

As At September 30, 1974 
CI. 2: Printing Branch Replacement Equipment 
CI. 3: Request from the Shon Yee Benevolent Association 

for a Grant to Help with the Cost of Installation 

of Sprinkler Systems 

The Council took action as follows: 
Clauses 1 and 2 . 

MOVED by Aid . Bowers 

THAT the recommendations of the City Manager, contained in 
clauses 1 and 2 of this report, be approved. 

- CARRIED UNANIMOUSLY 

Request from the Shon Yee Benevolent Association 
for a Grant to Help with the Cost of Installation 
of Sprinkler Systems. (Clause 3) 

In considering the foregoing clause, the Mayor advised he had 
written to the Shon Yee Benevolent Association, advising that the 
Landlord and Tenant Act has provision for increasing rents when 
certain improvements have been made to the premises . 

MOVED by Aid . Bowers , 

THAT the recommendation of the City Manager contained in 
this clause be approved and, therefore the letter from the Shon 
Yee Benevolent Association be received . 

- CARRIED UNANIMOUSLY 


Personnel Matters 
(November 29, 1974) 

The Council considered this report which contains three 
clauses identified as follows: 

Cl. 1: Vancouver City Hall Choristers - Concert Tour 
CI. 2: Special Agreement - Municipal Superannuation 

Commission and City of Vancouver (3 Female 

Employees ) 

Cl. 3: Closing of Civic Offices - December 24th, 1974 
The Council took action as follows: 

Clauses 1 , 2 and 3 . 

MOVED by Aid. Hardwick 

THAT the recommendations of the City Manager, contained in 
Clauses 1, 2 and 3 of this report, be approved. 


- CARRIED UNANIMOUSLY 
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MANAGER'S, DFPARTMENT AND OTHER REPORTS ( Con t ' d ) 


Property Matters 
(November 29, 1974) 

The Council considered this report which contains two clauses 
identified as follows: 

Cl. 1: North Side of 2nd Avenue and East Side of 

Victoria Drive 
Cl, 2: Sale of City-Owned Property North of 2nd Avenue 

between Lakewood and Templeton Drives 

The Council took action as follows: 
Clauses 1 and 2 . 


MOVED by Aid, Volrich 

THAT the recommendations of the City Manager, contained in 
Clauses 1 and 2, be approved, 

- CARRIED UNANIMOUSLY 


B, DEPARTMENT GENERAL REPORT 
NOVEMBER 29, 1974 


Social Service & Health Matters 
(November 29, 1974) 


Lee Building - 175 East 
Broadway (Clause 1) 

MOVED by Aid, Hardwick 

THAT the report of the Director of Permits and Licenses 
be received for information, 

- CARRIED UNANIMOUSLY 


Building & Planning Matters 
(November 29, 1974) 

The Council considered this report which contains four 
clauses identified as follows: 

Cl, 1: 4894 Knight Street - Development Permit Application 

No, 68075 - Gasoline Service Station (N/E Corner of 

Knight and 33rd Avenue) 
Cl, 2: 7084 Balaclava Street - Development Permit 

Application No, 68171 
Cl, 3: 3435 West 55th Avenue - Development Permit 

Application No, 68194 
Cl, 4: Subdivision of Lot "A", Block 10, Subdivision 

"A", D,L, 195, Plan 1224 - 3990 Nanaimo Street 

The Council took action as follows: 


Clauses 1 , 2 & 3 . 

MOVED by Aid, Hardwick 

THAT the recommendations of the Director of Planning, contained 
in Clauses 1, 2 and 3 of this report be approved, 

- CARRIED UNANIMOUSLY 

MOVED by Aid, Hardwick 

THAT Clause 4 be deferred, and the request for a delegation 
be granted, arrangements to be left with the City clerk, 

- CARRIED UNANIMOUSLY 
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MANAGER'S, DEPARTMENT AND OTHER REPORTS (Cont'd) 


E . Downtown Christmas Shoppers' Bus . 

The following report was submitted by the City Engineer, 
under date of November 29, 1974. 


"On November 26, 1974, Ck)\incil adopted the resolution:- 

'That the City Manager report back to the next meeting of 
Council on provision of a Downtown Christmas Shoppers' 
Bus on the same basis as in previous years, i.e. the City, 
in partnership with the Downtown Business Association 
and B.C. Hydro, provide this service.' 

I ■ B.C. .Hydro advise that they have equipment and decorations avail- 
iable and are prepared to provide a Christmas Shoppers bus service. 
This service could commence operation on December 9, 1974, and continue 
through to December 24. Cost of operation would be $344. per normal 
£;hopping day and $509. per day when stores are open for late night- 
I shopping. The total cost of the operation for 1974 is estimated at 
1$6,136. B.C. Hydro is not prepared to absorb any of this cost. 

I The Downtown Business Association advise that many smaller stores 

object to the service on the basis that it, in effect, by-passes them. 
Further, some of the larger departmental stores, this year, are not 
interested in such a service. The D.B.A, therefore, is not prepared 
|to offset any of the cost of a special Christmas Shoppers Bus Service. 

For Council's information, details of the last three years of 
Operation are tabulated. 

Year Fare Days of Operation Patronage City Cost DBA Cost Total Cost 

jL971 free 36 130,132 $4,250 $4,250 $g,500 

1972 100 36 39,^16 $2,000 $2,000 $g,500 

1973 free 20 61,690 $5,154 $3,000 $g,154 


Inauguration of the service on December 9, would coincide with 
introduction of special Christmas traffic regulations in the Central 
Business District. 

Should Council wish to provide a Christmas Shoppers bus service 
this year, $6,136 would be required from contingency reserve to cover 
the cost of the operation. ■• 


MOVED by Aid. Hardwick 

THAT the Mayor endeavour to persuade the Downtown Business 
Community to subscribe 50% of the total cost of a Downtown 
Christmas Shoppers' Free Bus Service for 1974, and if he is 
successful, the City provide the funds for the remaining 50%. 


- CARRIED UNANIMOUSLY 
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MANAGER'S, DEPARTMENT AND OTHER REPORTS (Cont'd) 


I. Report of Standing Committee 
on Social Services, 
November 21, 1974 


The Council considered this report of the Committee which 

contains five clauses identified as follows: 

CI. 1: 

Allegations of Rental Agency By-law Infractions 

CI. 2: 

Control of Beer Parlours in the Downtown Eastside 

CI. 3: 

Hotel East, 455 Gore Avenue - Notice to Tenants 


to Vacate 

CI. 4: 

Downtown Eastside Residents' Association - Proposal 


for Neighbourhood Improvement Program 

CI. 5 : 

Opportunity Rehabilitation Workshop - Grant Request 

The Council 

took action as follows : 

Allegations 

of Rental Agency By-law 

Infractions 

- (Clause 1) 


In considering this clause, the Director of Legal Services 
advised that Timesavers , a Commercial Housing Rental Agency, has 
applied to the Supreme Court with respect to the City's By-law 
on this matter and the matter has been adjourned from November 28, 
1974 . 

MOVED by Aid . Rankin 

THAT the two remaining Commercial Housing Rental Agencies 
referred to in this clause (Rentex and Homehunters) be requested 
to appear before City Council to show cause why their business 
licenses should not be suspended, or why the City should not seek 
an injunction to prevent the companies from operating contrary to 
City By-law No. 4790. 

- CARRIED UNANIMOUSLY 

Control of Beer Parlours in the 
Downtown Eastside (Clause 2) 

MOVED by Aid. Rankin 

THAT items (a) (b) and (c) in this clause be received for 
information and item (d) be approved. 

- CARRIED UNANIMOUSLY 


Hotel East, 445 Gore Avenue - 

Notice to Tenants to Vacate (Clause 3) 

In considering this clause, the Solicitor representing the 
owner of the East Hotel addressed the Council, relating the circum- 
stances to date and urging Council not to extend the Closure Order 
which had been issued by the Health Department. Council noted a 
report dated November 28, 1974 from the Director of Legal Services 
which had been requested by the Committee on this subject and 
letters from Mr. Barrie Clark, the Rentalsman, also relative. 

MOVED by Aid. Rankin 

THAT the Medical Health Officer be requested to report back 
before any further action is taken on this matter and the Rentalsman 
be so notified of this action taken by Council. 

- LOST 

(Aid. Bowers, Linnell, Massey, Volrich and the Mayor opposed) 


Prior to the motion being submitted 
Alderman Harcourt left the meeting. 


Cont'd 
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MANAGER'S, DEPARTMENT AND OTHER REPORTS (Cont'd) 


Report of Standing Committee 
on Social Services, 
November 21, 1974. 


Hotel East, 445 Gore Avenue - 

Notice to Tenants to Vacate (Clause 3) (Cont'd ) 

The Council was notified that the heating and hot water had 
been shut-off in this building and the Council appealed to the 
Solicitor for the East Hotel to have this situation corrected 
immediately and return at 7.30 p.m. this evening to confirm that 
the services had been restored. The Solicitor undertook to carry 
out Council's instructions. 


Downtown Eastside Residents ' Association - 
Proposal for Neighbourhood Improvement 
Program. (Clause 4) 

In considering this clause Council was advised it is the 
intention to change the zoning to permit the main floors to be 
used for commercial purposes, with the upper floors being 
utilised for residential purposes. 

MOVED by Aid. Rankin 

THAT the recommendation of the Committee, contained in the 
report be approved, after amendment as follows: 

(a) 'THAT the Director of Planning be asked to report 

back to Council on the feasibility of a zoning 
amendment to zone the area bounded by Gore and 
Heatley, and Pender and Alexander, as Commercial- 
Multiple Dwelling District (C .R .M . zoning) , as an 
interim measure pendi'ng the disposition of a 
Neighbourhood Improvement Program in the area. 

(b) FURTHER THAT the petition received this date and 
the entire submission of the Downtown Eastside 
Residents ' Association be referred to the Community 
Development Committee.' 

- CARRIED UNANIMOUSLY 

Opportunity Rehabilitation Workshop - 
Grant Request (Clause 5) 

MOVED by Aid. Rankin 

THAT the recommendation of the Committee contained in this 
Clause, be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY. 

II. Report of Standing Committee 
on Housing, November 26, 1974 


The 

Council considered this report of the Committee which 

contains 

nine clauses identified as follows : 

CI. 

1 

: G.V.R.D. Housing Projects 

CI. 

2 

: Dunsmuir House - Salvation Army 

CI. 

3 

: Fire By-law Enforcement - Additional Staff 

CI. 

4 

: Progress Report on Housing Projects 

CI. 

5 

Progress on Lodging House By-law Enforcement 

CI. 

6 

: Progress on Fire By-law Enforcement 

CI. 

7 

Fireproof Mattresses 

CI. 

8 

DAON Developments Low-Rental lIoui5inq Proiioaal 

CI. 

9 

Adora Court Rooms - 40()-468S Union Stteot and 


Boulder Rooms 1-9 West Cordova Street 


The Council took action as follows: 

cont'd. . . . 
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MANAGER'S, DEPARTMENT AND OTHER REPORTS (cont'd) 

Report of Standing Committee on 
Housing, November 26, 1974 (continued) 

G.V.R.D. Housing Projects 
(Clause 1) (continued) 

Alderman Volrich referred to a letter dated November 28, 1974, 
from Mr. Wm. E. Casson, Director of Housing, G.V.R.D., offering to 
increase the offer of $63,100 for the City-owned land at 14th Avenue 
and Nootka by a further nine percent. Mr. Casson addressed Council 
on this offer, and on other factors related to this report. 

Council had before it for information a report dated December 2, 
1974, from the City Manager with respect to the sale of Lot 21, Block A, 
Section 43, T.H.S.L., situated on the north side of 14th Avenue between 
Renfrew and Nootka Streets, to the G.V.R.D. The report concluded with 
the following statement: 

"G.V.R.D. has made an offer of $63,100.00 for this site and 
the Housing Committee is recommending to Council acceptance 
of this offer. The foregoing information is presented to 
Council so that the Members will have the background and 
will be aware of the great discrepancy between the offer 
of $63,100.00 made by the G.V.R.D. and the estimate of 
market value of $209,125.00 after allowances for the City's 
share of the cost of culverting and servicing." 

MOVED by Aid. Bowers, 

THAT the City negotiate with the G.V.R.D. for the lease of the 
following City-owned lands on the basis of a 60-year prepaid lease 
and in the amounts quoted below, the Supervisor of Property and 
Insurance to report back to Council on details of the leases: 

(a) City-owned land at 14th Avenue and Nootka being Lot 21, Block A, 
Section 43, T.H.S.L. for development of a family housing project 
by the G.V.R.D. for the sum of $63,100 plus nine percent; 

(b) The following City-owned lands to the G.V.R.D. for development 
of low-income family housing for the sum of $225,000: 

(i) South side of Triumph Street between Semlin and Lakewood 
Drive; Lots 1 to 3 , Block 29, D.L. 184 

(ii) North side of Pandora Street between Semlin and Lakewood 
Drive; Lots 14 to 16, Block 29, D.L. 184 

(iii) South-east corner of Pandora Street and Semlin Drive; 
Lots 1 to 3, Block 36, D.L. 184; 

(c) City-owned site at Grandview and Kamloops to the Greater Vancouver 
Housing Corporation for development of 20 single family housing 
units for a sum not to exceed $160,000; 

(d) The City request the G.V.R.D. to ask other member municipalities 
to consider making land available to the G.V.R.D. for develop- 
ment as social housing on the same basis as quoted above. 

- CARRIED UNANIMOUSLY 

III. Report of Standing Committee on 

Social Services, November 26, 1974 

West End Services Centre 
(Clause 1) 


MOVED by Aid. Rankin, 

THAT the recommendations of the Committee contained in this 
Clause be approved. 

- CARRIED UNANIMOUSLY 
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The Council recessed at approximately 6:15 p.m. to reconvene 
7 :30 p.m. 
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The Council reconvened in the Council Chamber at approximately 
7:30 p.m. with Mayor Phillips in the Chair and the following members 
present : 

PRESENT : Mayor Phillips 

Aldermen Bowers, Gibson, Hardwick, Linnell, 
Massey, Rankin and Volrich 

ABSENT : Alderman Harcourt 
Alderman Marzari 
Alderman Pendakur 

DELEGATIONS AND UNFINISHED BUSINESS 

East Hotel 

445 Gore Avenue 

Earlier in the proceedings. Council had requested the Solicitor 
for the owners of the East Hotel consult with his clients on the 
matter of restoration of heat and hot water in this building. 

Mr. Robson addressed the Council and advised that he had spoken 
with one of the owners and the manager of the East Hotel. He 
further advised that both the heat and hot water had been restored. 
However, both these systems are rather antiquated and, as a result 
of which there are frequent breakdowns to the units causing the 
residents to be without heat and hot water at frequent intervals. 

Hastings Community Centre - 
Ice Rink 


Council on October 29, 1974, agreed to hear a delegation from 
the Hastings Community Centre with respect to construction of an 
ice rink in the Hastings East area. 

Mr. J.T. Cork and Mr. B. Greenwell addressed Council and filed 
a brief on behalf of the Hastings Community Centre. They requested 
that Council strongly urge the Park Board to immediately commence 
construction of an ice rink in the Hastings area. 

Commissioner Cowie addressed Council on behalf of the Park 
Board and advised that the Board has instructed its consultants 
to review their cost estimates with respect to construction of 
ice rinks for Britannia, Sunset and Connaught, and to report back 
to the Park Board meeting on December 16th. Commissioner Cowie 
invited members of the Standing Committee on Finance and Administration 
and other interested members of Council to attend this Park Board 
meeting and discuss the matter with the Park Board's consultants 
and the Board itself. 

Council also noted a report dated November 28, 1974, from the 
Standing Committee on Finance and Administration on Ice Rinks - 
Financing. This report also indicated that the consultants have been 
instructed to review the design of the rinks and the costs with a 
view to reducing the estimates. 

MOVED by Aid. Bowers, 

THAT the representations of the delegations be received, and 
that the report of the Standing Committee on Finance and Administration 
dated November 28, 1974, be received for information. 

- CARRIED UNANIMOUSLY 

(During consideration of the foregoing matter. Alderman 
Harcourt joined the meeting) 


-7-77 
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MANAGER'S, DEPARTMENT AND OTHER REPORTS (cont'd) 

Report of Standing Conunittee on 
Housing, November 26, 1974 (continued) 

Dunsmuir House - Salvation 
Army (Clause 2) 

MOVED by Aid. Harcourt, 

THAT the recommendation of the Committee contained in this 
Clause be approved. 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 

Clauses 3 to 9 inclusive 

MOVED by Aid, Harcourt, 

THAT the recommendation of the Committee contained in Clause 3 
be approved and that Clauses 4 to 9 inclusive be received for 
information . 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Hardwick, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT the report of the Committee of the Whole be adopted. , 

- CARRIED UNANIMOUSLY 

BY-LAWS 

1. BY-LAW TO AMEND BY-LAW NO. 3575, 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW, TO ABOLISH THE TECHNICAL 
PLANNING BOARD, AND TO AMEND BY- 
LAWS 3844 AND 4188 


MOVED by Aid. Harcourt, 
SECONDED by Aid. Hardwick, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was, 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Hardwick, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 


- CARRIED UNANIMOUSLY 
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MOTIONS 

1. Reduction in Assessments, Knight 
Street from 33rd Avenue to 6 3rd 
Avenue 


MOVED by Aid. Vol rich, 
SECONDED by Aid. Linnell, 

THAT WHEREAS the construction of pavement, curbs and 
gutters on Knight Street from 33rd Avenue to 41st Avenue 
was advanced as a local improvement on the initiative 
principle to a Court of Revision on 16 November, 1972 and 
approved by Council on 16 November, 1972; 


AND WHEREAS the construction of pavement, curbs 
and gutters on Knight Street from 41st Avenue to 49th Avenue 
was advanced as a local improvement on the initiative 
principle to a Court of Revision on 29 July, 1971, and 
approved by Council on 29 July, 1971; 


AND WHEREAS the construction of pavement, curbs 
and gutters on Knight Street from 4 9th Avenue to 57th Avenue 
was advanced as a local improvement on the initiative 
principle to a Court of Revision on 29 July, 1971, and 
approved by Council on special grounds on 14 March, 1972; 


AND WHEREAS the construction of pavement, curbs 
and gutters on Knight Street from 57th Avenue to 63rd 
Avenue was advanced as a local improvement on the initiative 
principle to a Court of Revision on 12 March, 1970 and 
approved by Council on special grounds on 17 March, 1970; 


AND WHEREAS Council deemed that the said projects 
would specially benefit the real property abutting the 
said projects and undertook the same; 


AND WHEREAS by By-law No. 4556 passed by Council 
on 11 May, 1971, a debt was contracted for issue and sale 
of debentures in the sum of $1,463,871.44 for certain local 
improvements including the construction of pavement, curbs 
and gutters on Knight Street between 57th Avenue and 6 3rd 
Avenue and for imposing an annual special rate on real 
property specially benefited by such local improvements; 


AND WHEREAS by By-law No. 4776 passed by Council 
on 28 May, 1974, a debt was contracted for issue and sale 
of debentures in the sum of $1,746,670.88 for certain local 
improvements including the construction of pavement, curbs 
and gutters on Knight Street between 33rd Avenue and 41st 
Avenue, and between 41st Avenue and 49th Avenue, and between 
49th Avenue and 57th Avenue, and for imposing an annual 
special rate on real property specially benefited by such 
local improvements; 


AND WHERKAS by resolution passed by Council on 9 
July, 1974, it was resolved that from 1975 the special assess- 
ments imposed by By-laws 4556 and 4776 respectively on the 
real property specially benefited by the said projects be 
forgiven for the reason that the opening of the Knight Street 
Bridge and the consequent widening of Knight Street altered 
the essential character of the street to the detriment of the 
residences thereon; 


cont ' d. 
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MOTIONS (cont'd) 

Reduction in Assessments, Knight 
Street from 33rd Avenue to 6 3rd 
Avenue (continued) 


AND WHEREAS Council 
suant to the powers contained 
Improvement Procedure By-law; 


may grant such relief pur- 
in Section 67 of the Local 


BE IT THEREFORE RESOLVED that for the foregoing 
reasons the Council, by not less than two-thirds of all 
of its members, hereby deems and declares that the assess- 
able properties more particularly described in Schedule 
"A" attached hereto, would be unjustly affected by being 
specially assessed for the pavement, curbs and gutters 
fronting on such properties and that such properties be 
relieved of the special assessments imposed by said By-laws 
numbered 4556 and 4776 respectively commencing 1 January, 
1975, for the balance of the terms of the said by-laws; 
and the Collector of Taxes is hereby directed to remove 
from the tax roll the amounts shown opposite each of the 
said lots in said Schedule "A" as of 1 January, 1975, and 
such amounts shall be provided out of the general revenue 
of the City. 

(Schedule "A" referred to on _ ^^^^^^ UNANIMOUSLY AND 

file in City Clerk's Office) REQUIRED MAJORITY 


2. Closing and Stopping Up of Streets 
and Lanes to allow for the Assembly 
of the Community Site around Britannia 
High School 


MOVED by Aid. Volrich, 
SECONDED by Aid. Linnell, 
THAT WHEREAS 


1. The City of Vancouver is the owner of all the streets 
and lanes lying within the limits of the City of Vancouver; 

2. The Board of School Trustees of School District No. 39 
(Vancouver) and the City of Vancouver have jointly agreed to 
assemble the community site around Britannia High School; 

3. The School Board and the City have agreed to the Commun- 
ity Centre occupying two legal sites; one to be under the 
ownership of the School Board and the other under the owner- 
ship of the City; 

4. In early negotiations the School Board was offered a 

site which included one half of the streets to be closed which 
abutted their properties. 

To accomodate the proposed development it was agreed 
and consented to by letter from the School Board that the 
boundaries of the two sites be as is shown on subdivision 
plan LA 203. 


THEREFORE BE IT RESOLVED THAT the hereinafter described streets 
and lanes be closed and stopped up: 

1. THE portion of street dedicated by the deposit of 
Plan 185, adjacent to Blocks 24, 25, 26 amended 27 and 40; and 

2. THE portion of lane dedicated by the deposit of 
Plan 3193, Block 40, ALL of District Lot 264A. 


cont ' d . 
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BOARD OF ADMINISTRATION 
PERSONNEL MATTERS 
SUPPLEMENTARY REPORT JULY 3, 1970 

RECOMMENDATIONS 

1. "Short Term Post Graduate Training Course" 
Mr. R.J. Caldwell, Health Department. 

The Director of Personnel Services reports as follows: 

"The City Medical Health Officer has requested that approval 
be given to grant Mr. R.J. Caldwell, Statistician, ten (10) 
days Leave of Absence With Pay, July 20 to July 31, 1970, 
in order that he may attend the Summer Session of Statistics 
in Health Sciences to be held at the University of Washington 
from June 22 to July 31, 1970. Mr. Caldwell will be using 
nineteen (19) days of his annual vacation entitlement to 
attend . 

All expenses are being met through a Short Term Post Graduate 
Training Grant. Therefore the only cost to the City would be 
Leave of Absence With Pay. 

On June 10, 1969, City Council approved a similar request of 
the City Medical Health Officer which granted Mr. Caldwell 
four weeks Leave of Absence With Pay to attend the Summer 
Session on Statistics in the Health Sciences at the University 
of Washington. 

Mr. Caldwell will review statistical methodology used in 
epidemiologic investigation; biostatistics will also be 
included. Knowledge of such material would be very valuable 
to the City and the Health Department. 

I therefore recommend that in accordance with the request of 
the City Medical Health Officer, Mr. R.J. Caldwell be granted 
ten days Leave of Absence With Pay from July 20 to July 31, 
1970, inclusive." 

Your Board RECOMMENDS that the foregoing recommendation of 
the Director of Personnel Services be adopted. 

2 . Auto Allowances - 

Mr. R. Kleyn and Mr. J. Gorton, 
Data Processing and Systems. 

The Director of Finance reports as follows: 

"The Co-ordinator of Data Processing and Systems has requested 
auto allowances for the position of Systems Analyst I, 
presently occupied by Mr . R. Kleyn, and Systems Analyst II, 

. . . Cont ' d . 
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MOTIONS (cont'd) 

Closing and Stopping Up of Streets and 
Lanes to allow for the Assembly of the 
Community Site around Britannia High 
School (continued) 


The same as shown outlined red and green respectively 
on plan prepared by A. Burhoe, B.C.L.S., dated September 11, 
1973, and marginally numbered LE 3922, a print of which is 
hereunto annexed. 

3. THE portions of street dedicated by the deposit of 
Plan 185, adjacent to Blocks 23, 28 and 38 and 

4. THE portion of lane dedicated by the deposit of 
Plan 1160 and Plan 1448, Block 28; and 

5. THE portion of lane dedicated by the deposit of 
Plan 717, Block 38; and 

6. ALL the lanes dedicated by the deposit of Plan 12114 
and Plan 12627, Block 28, ALL of District Lot 264A. 

The same as shown outlined red, blue, green, brown, 
purple and yellow on Plan prepared by A. Burhoe, B.C.L.S., 
dated September 10, 1973, and marginally numbered LC 497, 
a print of which is hereunto annexed. 

7. THE East 10 feet of each of Lots 9 and 10, Block 26, 
District Lot 264A, Plan 1202, as contained in Certificate 
of Title number 94489-L. 


AND BE IT FURTHER RESOLVED that all the hereinbefore described 
closed streets and lanes lying within the limits of the parcel 
designated "178" on a Plan of Subdivision sworn to by G.A. 
Girardin, B.C.L.S., on the 30th day of July, 1974, and margin- 
ally numbered LA 203, a print of which is hereunto annexed, 
be conveyed to the Board of School Trustees of School District 
No. 39 (Vancouver); and 

BE IT FURTHER RESOLVED that the City take title to the remainder 
of the hereinbefore described closed streets and lane; and 

BE IT FURTHER RESOLVED that the said closed streets and lanes 
be subdivided to create two parcels the same as shown design- 
ated "177" and "178" on said plan marginally numbered LA 203, 
and so registered in the Land Registry Office. 

(Closure of portions of streets and lanes between Commercial 
Drive and McLean Drive from William Street to the lane North 
of Parker Street). 

- CARRIED UNANIMOUSLY 


ENQUIRIES AND OTHER MATTERS 


Alderman Linnell - 

Compliance by Provincial Government 
with City By-laws relating to City 
Construction 


referred to the fact that the 
Provincial Government is not 
required to comply with the City' 
Zoning, Building or any other 
By-laws relating to building 
development. The City Manager 
advised that this is in fact the 
situation, however, no problems 
have ever been encountered by the 
City because of this exemption of 
the Provincial Government. 
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ENQUIRIES AND OTHER MATTERS (cont'd) 

Alderman Harcourt - advised that the Chairman of the 

Special Meeting of Council on Heritage Advisory Committee has 

Designation of Heritage Structures requested an opportunity to meet 

informally with Council prior to 
the Public Meeting on December 5, 
1974, to discuss meeting procedure 
etc. The Mayor advised that he 
and Alderman Massey and the 
Chairman of the Heritage Advisory 
Committee would be meeting at 
7:00 p.m. on the night of the 
meeting to discuss procedures. 

The Council adjourned at approximately 8:10 p.m. 

***** 


The foregoing are Minutes of the Regular Council Meeting 
of December 3, 1974, adopted on December 10, 1974. 


MAYOR 



CITY CLERK 
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Manager's Report, November 29, 19 74 


(WORKS - 1) 


WORKS & UTILITY MATTERS 


RECOMMENDATION : 

1 . Lane Lighting - Senior Citizens Project 

The City Engineer reports as follows: 

"A request from B. C. Housing Foundation has been received for the 
installation of lane lights in the lane west of Killarney Street and 
the lane east of Moss Street from Horley Street to Euclid Street. 

The Lions View Housing Project is bounded on the east and west 
by these lanes and although there are interior walkways the lanes 
are used as principal means of egress to the units. Some lighting is 
provided on the housing units abutting the lanes but it is inadequate 
for the safe use of the lanes by elderly people. 

The B. C. Housing Foundation requests that the City pay the cost 
for lighting these lanes. City policy is that lane lighting shall be 
installed as a local improvement or on a cash payment by the owners. 
Under either arrangement the owners pay the installation costs and the 
City pays the operating costs. The installation cost will be 
approximately $1200.00 and the operating costs, approximately $180.00 
per year. If Council approves this request, money is available in 
Account 218/7905 "install lane lighting unappropriated". 

The City Manager RECOMMENDS that normal City policy be followed 
with respect to payment for installation and maintenance of these 
lights. 
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Manager's Report, November 29, 1974 (FINANCE - 1) 

FINANCE MATTERS 

RECOMMENDATION 

1. Quarterly Review of Revenues and Expenditures 
As At September 30. 1974 



The Director of Finance reports as follows: 

"In accordance with Council instructions, the following review of Revenues and 
Expenditures as at September 30, 1974 is submitted for the information of 
Council. A copy of the monthly statement of Revenues and Expenditures is 
on file with the City Clerk and may be examined in detail by members of 
Council . 

Current Surplus on Revenue Account 

The Current Surplus on Revenue Account is the amount available at year-end 
for transfer to the City's accumulated Revenue Surplus of prior years. 
This current surplus (or deficit) is estimated during the June 30th and 
September 30th reviews of the budget and is the result of adjustments made 
to the original Revenue and Expenditure appropriations approved by Council 
at the beginning of the year. 

June 30th Budget Review 

It was noted in the report on the budget at June 30th, that revenues were 
expected to exceed original estimates by $1,557,100 and expenditures would 
increase by $596,238 over the original estimates. The excess of the revenue 
increase over the expenditure increase which amounted to $960,862 was transferred 
to the Current Surplus on Revenue Account. 

September 30th Budget Review 

The following report shows that $1,537,265 in additional revenues are expected 
to be realized and that expenditures will exceed the budget estimate by 
$1,175,200. The difference between estimated increased revenue and estimated 
increased expenditures amounts to $362,065 which will be transferred to 
Current Surplus on Revenue Account. (See Summary and Recommendations on Page 7) 

Year to Date 

The total of the amounts transferred to Current Surplus on Revenue Account 
re the June 30th review ($960,862) and the September 30th review ($362,065) 
amounts to $1,322,927 which is the estimated surplus for the year 1974. 

Revenue Variations 

Taxes on Property Sold by City - $6,000 

Current taxes on property sold by the City is expected to increase by 
$6,000 due to the sale of a large site in Champ lain Heights. 

Tax Grants - Housing Schemes - ($5,500) 

The tax grant on Oppenheimer Lodge originally estimated at $25,000 
will be reduced by $18,500 to $6,500 due to the late opening of the lodge. 
Tax grants on other housing schemes will increase by $13,000 due to 
higher taxes. The net reduction in this account will therefore amount 
to $5,500. 

Sundry Rentals - $361.600 

1. The following adjustments to the sundry rental accounts are due to 
rental increases and lease extensions, except Area Crossings which 
is reduced because of various cancellations. 


cent ' d 
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Clause No.l (continued) 

Original Revenue 

Description Revenue Est. Increase(Decr . ) 

$ $ 

Street Ends 26,500 500 

Area Crossings 231,000 (20,000) 

False Creek Water Lots 150,000 76,000 

False Creek Industrial Sites 100,000 31,000 

Sundry - Note 1 725,000 171,000 

Tax Sale Property 100,000 10,000 

Downtown and Other Parking Properties 146,500 40,600 

False Creek South Side Property 30,000 13,000 


Net Increased Revenue $ 322,100 


Note 1 - This substantial increase is attributable to rentals 

from new properties acquired and rental rate increases 
on commercial properties . 

2. Expenditures on rental property will be less than originally 

estimated since some anticipated costs have not been incurred and 
various lease agreements have been phased out. The net reduction 
will amount to $39,500. 

Building Permit Fees - $75,000 

The cost of construction, on which the building permit fees is based, 
continues to increase and is expected to produce $75,000 of additional 
revenue (from $650,000 to $725,000). 

Provincial Court - Fines and Fees - $140,000 

The City receives fines and fees resulting from offenses under City By-laws. 
Revenue from this source is expected to increase by $140,000 
(from $760,000 to $900,000). 

Interest Earned on Temporary Investments - $120,000 

The current high interest rates will yield additional interest income 
as follows : 

Temporary Investments - from $3,500,000 to $3,600,000 - $100,000 
Interest on Property 

Sales Agreements - from $65,000 to $85,000 - 20,000 


Total Increase $ 120,000 


Civic Theatre - $20.000 

Based on theatre rentals received to date plus bookings to the end of 
the year, this revenue is expected to amount to $420,000 in 1974 
which is an increase of $20,000 over the original estimate. 

Miscellaneous Receipts - $50,700 

The City received a premium refund of $50,700 re the Travelers group 
accident and sickness plan which reflects the favourable experience 
during the policy year May 1973 - May 1974. The premium refund was 
not anticipated in the original 1974 Revenue Estimates. 

Takeover of City Functions by Provincial Departments & Agencies - $769,465 

When the Province assumed responsibility for the Welfare and various 
Justice functions, the original 1974 budget estimates were adjusted to 
reflect the reduced operating costs involved. However, the original 
budget estimates were not adjusted for possible sale or lease of City 
furniture and equipment used by these departments and rental of 
facilities was conservatively estimated. 

No adjustment was made in the original budget estimates for the takeover 
of the assessment function by the B.C. Assessment Authority, effective 
July 2, 1974. 

cent ' d . . . 
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(FINANCE - 3) 


Clause No.l (continued) 


The following budget adjustments can now be made re the foregoing 
items : 

1. Welfare and Rehabilitation Department - Note 1 


(a) Sale of furniture, equipment and 

other inventory items 

(b) Rental of City-owned buildings, 

from Jan. 8, 1974 
Less original revenue estimate 

(c) Rental of City-leased buildings 

from Jan. 8, 1974 
Less original revenue estimate 


$229,692 
151.000 


$ 36,273 
35.210 


$192,910 


78,692 


1,063 


Total Increased Revenue 

Note 1 - Formal acceptance by the Province of 
these City charges has not yet been 
received. 


$ 272,665 


Justice Departments 

(a) Sale of furniture, equipment and other 

inventory items - Agreed to by Province 

(b) The original budget estimates include a charge 

to the Provincial Court and Prosecutor's 
Office for their share of building maintenance 
costs. Full rentals have not yet been negotiated. 


$223,746 


Total Increased Revenue $ 223,746 

(c) The Director of Finance recommends that the 

Provision for Capital Purposes be increased 

by an amount equivalent to the proceeds from 

sale of the furniture and equipment ( (a) above ) 

and this amount be reserved for renovations to 

the Police Buildings. $223.746 


3. B.C. Assessment Authority 

(a) Operating costs assumed by the Authority 

from July 2, 1974 - estimated 

(b) Rental of facilities and equipment 

(c) City services and other charges - estimated 


$451,700 
27,600 
17,500 


Total Reduced Expenditure & Increased Revenue 


$496.800 


Summary of Budget Adjustments re Takeovers :- 

1. Welfare and Rehabilitation Department 

2. Justice Functions 

3. Assessment Division 

4. Less recommended transfer to 

Provision for Capital Purposes 


$272,665 
223,746 
496.800 

993,211 
223.746 


Total Net Budget Adjustment 


$769.465 
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Clause No.l (continued) 

Expenditure Variations 

Grass Cutting and Plot Clearing - $98,000 

Council approved a sum of $100,000 for grass cutting and clean-up on 
City lots, as required. This work was carried out under approved 
L.I. P. programs. The budget appropriation can therefore be reduced 
by $98,000 to $2,000. 

Municipal Share of Social Assistance Costs - $1,143,200 

1. The City's budget for the municipal share of social assistance 
costs was based on a per capita rate of $1.20 under the 85%-15% 
cost sharing plan and was reduced to 80(? per capita from April 1, 
1974 when the Provincial-Municipal cost sharing was revised to 
90%-10%. 

The actual charges to the City however were billed at the rate of 
850 per capita from April 1, 1974 and $1.10 per capita effective 
July 1, 1974. 

The additional funds required to meet the City's sharing of 
indicated billings is as follows: 

(a) 85%-10% Cost Sharing 

Jan. 1 - March 31, 1974 - 426,256 @ $1.20 x 3 mths. $1,534,521 

(b) 90%-10% Cost Sharing 

April 1 - June 30, 1974 - 426,256 @ 85<? x 3 mths. 1,086,953 
July 1 - Dec. 31, 1974 - 426,256 (§ $1.10 x 6 mths. 2,813,290 


Estimated Charges for 1974 $5,434,764 
Amount Budgeted in 1974 4,603,564 
Additional Funds Required $ 831.200 


The Province announced that the municipal share of the social welfare 
budget overage for their fiscal year ending March 31, 1975 would 
amount to about $5,500,000. The City's share of this cost would be 
about $1,375,000. 

The per capita rate increase by the Province from 850 to $1.10 
effective July 1, 1974 will not provide sufficient funds to meet 
these overrun costs. It is recommended therefore that the City set 
aside $312,000 to cover this shortage as per the following calculation. 

Provision for Unbilled Social Assistance Costs 

Provincial estimates prior to announcement of budget 
overage - April 1, 1974 - March 31, 1975 

426,256 X 850 for 12 months $4,348,000 

Add: City's share of estimated budget overage 1,375 ,000 

Total Estimated City's Cost - March 31, 1975 $5,723,000 

Less: Provincial billings 

April 1 - June 30, 1974 - 850 per capita $1,087,000 
July 1/74 - March 31/75 - $1.10 " " 4,220,000 

5.307,000 

Estimated Unbilled Costs - Year to March 31/75 $ 416.000 

Portion of unbilled costs applicable to the 
City's year ending December 31, 1974 

$416,000 for the year to March 31/75 ^ ^ OOO 

9 months to December 31, 1974 ~ ' : 


cent ' d 


7 


Manager's Report, November 29, 1974 (FINANCE - 5) 

Clause No.l (continued) 


Health Department - $80,000 

The following adjustments are required in the Health Department budget 
to reflect vacant positions and staff turnover: 



Appropriation 


Decrease 

Medical Staff 

$30,000 

Mental Hygiene Staff 

25,000 

Dental Staff 

30,000 

Fringe Benefits 

10,000 


95,000 

Less reduced Medicare recovery 

15,000 

Net Reduction 

$80,000 


Interest Expense - $60,000 

The higher than anticipated interest rates on temporary borrowings will 
require an increase of $60,000 in this appropriation from $258,000 to 
$318,000. 

Contingency Reserve 

An additional $150,000 will be required in Contingency Reserve to cover 
requirements to date and as estimated to the end of the year. The 
shortage in this account is caused mainly by 1974 salary and wage 
settlements being slightly higher than estimated in the 1974 budget. 


In addition to the foregoing variations there are a number of accounts where 
minor over and under expenditures will occur. These accounts are adjusted 
by transfer of appropriation within the departmental budget if the variations 
are significant. 


Transfers of Appropriations in Excess of $500 

The following departmental transfers of appropriation made by City Manager 
Authorization Minutes, are reported to Council for information. 

1. Engineering - Sanitation 

To 8127/7540 Technical Study for Leachate Control $ 1,500 

From 8127/7547 Delta Landfill Drainage Ditch 1,500 

To provide funds for Engineering Sanitation Division, 
Leachate Control Technical Study. 

2. Personnel Services 

To 7045/483 Salaries Temporary Help 2,000 
From 7045/481 Salaries 2,000 

To provide additional funds for Personnel Services Division 
Temporary Help. 

3. Data Processing 

To 7030/310 Freight and Cartage 800 
7032/318 New Office Equipment 1,762 
From 7030/308 Equipmental Rental 2,562 

To provide funds for change of Keypunch Equipment. 


cont'd . 


788 


Manager's Report, November 29, 1974 
Clause No.l (continued) 


(FINANCE - 6) 


4. Engineering - Sanitation 

To 8126/7402 Salaries - Superintendent, Clerical 6e Foremen $ 1,600 
From 8126/7404 Salaries - Temporary Help 1,600 

To provide additional fimds for Engineering - Sanitation, 
Temporary Help. 

5. Planning Department 

To 7308/96 Printing & Mailing Qxiarterly Review 4,500 
From 7308/93 Printing Sundry Reports 4,500 

To establish funds for Printing & Mailing Quarterly Review. 
SUMMARY AND RECOMMENDATIONS 


The Director of Finance recommends that 

1. The 1974 Revenue and Expenditure appropriations be adjusted as 
follows : 


Revenues 

Taxes on Property Sold by City 
Tax Grants - Housing Schemes 
Sundry Rentals 
Building Permit Fees 
Provincial Court - Fines & Fees 
Interest on Temporary Investments 
Civic Theatre 
Miscellaneous Receipts 
Provincial Takeover of City Functions 
after Provision for Capital Purposes 


Net Revenue Increase 


Appropriations 
Increase Decrease 


6,000 

361,600 
75,000 
140,000 
120,000 
20,000 
50,700 

769,465 

1,542.765 
$ 1.537.265 


5,500 


5.500 


Expenditures 

Grass Cutting and Plot Clearing 

Municipal Share of Social Assistance Costs 

Health Department Salaries 

Interest Expense 

Contingency Reserve 


Net Expenditure Increase 


1,143,200 

60,000 
150,000 

1.353.200 
$1.175.200 


98,000 
80,000 


178.000 


Excess of Revenue over Expenditure 
Increases 


$ 362.065 


2. The excess of revenue increase over expenditure increase, which is 
estimated at $362,065 be transferred to the Current Surplus on 
Revenue Account. " 


The City Manager RECOMIENDS that the foregoing report of the Director 
of Finance be approved. 


Manager's Report, November 29, 1974 . . . 
2 . Printing Branch Replacement Equipment 


(FINANCE - 7) 


The Director of Finance reports as follows: 

"The City operates a E>rinting Branch under the direction of the Director of 
Finance. The Branch is self-sustaining in that all costs are recoverable 
through charges against various City Departments and Boards for work performed. 

A portion of the revenue is set aside annually for replacement of existing 
equipment. This replacement fund is based on life expectancy and replacement 
costs, including trade-in. However, the life expectancy can vary substantially 
due to a number of factors, the most prominent being volume, maintenance and 
operator expertise. 

For example: 

A nultilith press coupled on line with a copier was purchased early in 1971, 
with a predicted life expectancy of eight years. The life expectancy was 
based on the equipment producing one and one-half million copies per year. 
The volxime has increased to two and one-half million In 1973 and three 
million in 1974. This increase in volxmie has caused the equipment to deter- 
iorate to a point where it should be replaced immediately. 

The replacement equipment is estimated to cost $23,000.00. Funding for this 
purpose currently exists in the Printing Branch equipment replacement fund 
amounting to $8,328.00 and the balance of $14,672.00 is available from the 
Printing Branch equipment replacement reserve. 

I therefore RECCMffiND: 

Replacing the existing Multilith and Copier equipment estimated to cost 
$23,000 with funds to be provided as follows: 

- $ 8,328.00 from the Printing Branch equipment replacement fund. 

- $14,672.00 from the Printing Branch equipment replacement reserve." 


The City Manager RECOMMENDS that the report of the Director of Finance be 
approved. 

3. Request from the Shon Yee Benevolent Association for 
a Grant to Help with the Cost of the Installation of 
Sprinkler Systems 


The City Manager has received the following report from the Director of 
Finance. 

"Mr. Harry Con, President of the Shon Yee Benevolent Association of Canada 
submitted the following letter to the Mayor and members of Council. 

'Dear Mr. Mayor and Members of City Council: 

Re: Ferrara Court, 504 East Hastings Street, Van., B.C. 
Sydney Hotel, 258 East Pender Street, Van., B.C. 

Our Association is the ovners of the aboved mentioned apartment 
building and hotel respectively. We have received notice from the 
City Fire Department to instal fire sprinkler systems in these buildings, 
but our rents, as you know, are limited by the Landlord and Tenant Act, 
and our revenues from rents are not sufficient for installation of 
sprinkler systems, as well as the usual cost of maintenance and upkeep. 

Our Association is registered as a non-profit, charitable organiza- 
tion. We write this letter to request that the City give us a Grant or 
Subsidy for the installation of these sprinkler systems. If you require 
more information from us, please advise. 

Thank you for your attention and kind consideration of our request.' 


cont ' d. . . 
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Board of Administration, July 3, 1970 (SUPPLEMENTARY PERSONNE 

Clause No. 2 (Cont'd.) 

presently occupied by Mr. J. Gorton. These two Systems 
Analysts are required to spend a certain amount of time 
working on projects away from their normal place of work, 
and will be using their own cars as the time factors involved 
make the use of Pool Cars restrictive and expensive. 

It is recommended that auto allowances of 11<: per mile be 
granted to Mr . R. Kleyn, Systems Analyst I, and Mr. J. Gorton, 
Systems Analyst II, effective June 1, 1970." 

Your Board RECOMMENDS that the recommendation of the 
Director of Finance be adopted. 

3 . "Data Processing Management Training and 
Technical Course" - Mr. R.L. Hawkins, 
Co-ordinator of Data Processing & Systems. 

The Director of Personnel Services reports as follows: 

"I.B.M. is sponsoring a course at U.B.C. on August 16-21, 1970, 
which is designed for Data Processing and Systems managers. 
The Course is divided into two sections - the first is a series 
of non-elective management courses which are specifically 
directed to the unique problems of managing a data processing 
and systems organization. Some of the principles such as 
making the transition from a technical field to a management 
position could be applied to other City departments. The 
second section is a series of elective application and tech- 
nical classes which are of particular interest because many 
of them concern new developments which could apply to the 
City's operation. 

The Co-ordinator of Data Processing and Systems requests per- 
mission to attend the above named course, this request being 
strongly supported by the Deputy Director of Finance, who feels 
that this course will be of benefit to the Department and the 
City. 

The cost of the course will be $120 which includes room and 
board for five full days, plus five days Leave of Absence With 
Pay. 

The Comptroller of Accounts advises that this amount would be 
available within Appropriation 7090/933 - Administration and 
Technical Courses, All Departments. 

I therefore recommend that in accordance with the Co-ordinator 
of Data Processing and Systems' request, approval be given for 
Mr. R. L. Hawkins to attend the above named course at a cost 
of $120 and that he be granted five days Leave of Absence With 
Pay. " 

Your Board RECOMMENDS that the above recommendation of the 
Director of Personnel Services be adopted. 
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Clause No. 3 (continued) 


The only grant or subsidy that Council has approved that would even remotely 
approach this was for the Central and Oliver Hotels being renovated by the United 
Housing Foundation. The U.H.F. was totally renovating the interior of the two 
hotels, far beyond merely complying with the changes to the By-laws. Acquiescence 
to the request of the Shon Yee Benevolent Association would presumably mean that we 
would be similarly obligated to help with the dozens of other facilities being 
required to upgrade their protection under the changes in the City By-law. 


I would therefore RECOMMEND that the letter from the Shon Yee Benevolent 
Association be received." 

The City Manager RECOMMENDS that the foregoing report of the 
Director of Finance be approved. 
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PERSONNEL MATTERS 


RECOMMENDATION 


1 . Vancouver City Eall Choristers - Concert Tour 


The Director of Personnel Services reports as follows: 

"The Vancouver City Hall Choristers, in a letter dated November 19th, 
1974, are requesting a portion of two working days, on Monday, 
December 23rd and Tuesday, December 24th, 1974, to tour and perform 
in local hospitals. In addition they are asking permission to present 
three concerts in the City Hall Rotunda on those days - two on the 
Monday and one on the Tuesday. The Choir members are also performing 
in the evening at various hospitals and rest homes. Some twenty 
members of the Civic staff are involved. 

As City Council has approved similar requests of the Vancouver City 
Hall Choristers in previous years, I recommend that the members of 
the Choir be granted leave of absence with pay for the necessary 
portions of Monday, December 23rd and Tuesday, December 24th, 1974 
in order that they may present concerts at local hospitals and in the 
City Hall Rotunda." 


The City Manager RECOMMENDS that the foregoing recommendation of 
the Director of Personnel Services be approved. 

(Copies of the communication from the Vancouver City Hall Choristers 
dated November 19, 197^ are circulated for the information of 
Council . ) 

2. Special Agreement - Municipal Superannuation 

. Commission and City of Vancouver (3 Female Employees). 

The Director of Personnel Services reports as follows: 

"In 1958 the Municipal Superannuation Act was repealed and a new Act 
passed which provided for increased pensions. Four female employees 
had taken a pension prior to April 1, 1957, under the old Act but had 
remained in the service. In 1959 Council determined that those 
employees would upon final retirement receive a pension calculated 
under the terms of the new Act, at which time the employees commenced 
contributions under the new Act. In order that such a pension could 
be granted. Council authorized the City to enter into an Agreement 
with the Municipal Superannuation Commission under which the Commissioner 
would pay a pension calculated under the terms of the new Act and the 
City would contribute to the increased cost, a monthly amount of $98.68. 
There are three employees surviving who are covered by the Agreement. 

In 1971 the Municipal Superannuation Act was again amended increasing 
pensions and City Council authorized the Mayor and City Clerk to 
execute a new agreement covering these three employees in order to 
increase their pensions in line with those allowed by the amended Act. 
The increased cost to the City was $213 monthly. 

Pensions were again increased in 1974 and in keeping with }5ast ))olicy, 
it is recommended that a new agreement be executed to facilitate Die 
payment of increased pensions to the three affected employees. The 
additional costs in 1974 will be $37.40 monthly for six months (July 
through December) . 

It is further recommended that the new agreement authorize the Municipal 
Superannuation Commissioner to include the supplemental portion of these 
allowances when calculating future increases and to bill the City of 
Vancouver accordingly." 

The City Manager RECOMMENDS that the above recommendations of the 
Director of Personnel Services be approved. 
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REGOMMEFDATION 

3 . Glosinp; of Civic Offices - Decernber 2[|.th, 1 971-1- 

The Director of Personnel Services reports as follows: 

"In past years, it has been the practice to close Civic Offices and 
Yards to the public at noon on the last working day before Christinas, 
all employees being required to vacate such buildings and yards not 
later than 3-'30 p.m* 

I recommend that, in accordance with past procedure, the Civic Offices 
and Yards under the control of the Council be closed to the public 
at noon on Tuesday, December 2ij.th, 1971+ and that all employees 
concerned be required to be out of the buildings and yards at no later 
than 3:30 p.m. Arrangements for those employees who perform a 
service, such as garbage collection, and for those employees on other 
than day shift, will be made departmentally . 

This is an arrangement peculiar to December 2i|th, and is not in the 
nature of a statutory holiday." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Director of Personnel Services be approved. 


cCi"-' 
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Manager's Report, November 29, 1974 (PROPERTIES - 1 ) 

PROPERTY MATTERS 


RECOMMENDATION 

1 . THAT PART OF LOT D OF LOTS 22 TO 2i| INCLUDED 
IN RIGHT-OF-WAY SHOWN ON PLAN #i+06ii, 
BLOCK 143, DISTRICT LOT 264A; 
Situated on N/S of 2nd Avenue and on the 
Easterly side of Victoria Drive 

The Supervisor of Property & Insurance reports as follows :- 

"The subject City-owned property, legally described as That part 
of Lot D of Lots 22 to 24 included in Right-of-Way shown on 
Plan #4064, Block 143, D.L. 264A, and situated on the North side 
of 2nd Avenue and on the Easterly side of Victoria Drive, is a 
small triangular lot which was once part of the Burnaby Lake 
Line Right-of-Way and was acquired from the British Columbia 
Electric Railway in 1955. It is situated in an area which is 
zoned R.S.-2, and has been reserved for sale only to the owner 
of the abutting lot subject to consolidation to form one parcel. 

The City Engineer has requested that any sale of this property 
should be subject to the purchaser dedicating a seven-foot strip 
on the Westerly side of the abutting lot for the future widening 
of Victoria Drive. 

The owner of the abutting lot, namely. That Part of Lot D not 
included in the Right-of-Way, Plan 4064, Block 143, D.L. 264A, 
(Who also owns Lot C on the northerly side of Lot D) , has 
expressed a desire to purchase the City-owned parcel and, 
following negotiation, has agreed to pay the sum of $6,500.00 
and to dedicate a 7-foot strip on the Westerly side of both 
lots, namely. Lot C and Lot D. Consolidated Lot D would have an 
ultimate size of 30.5' x 92'. 

The Supervisor of Property & Insurance is of the opinion that this 
represents fair market value and it is, therefore :- 

RECOMMENDED That this offer to purchase be accepted, subject to 
the following conditions :- 

1. Sale price to be $6,500.00 and the sale date to 
be the date of approval of this report by City 
Council . 

2. Purchaser to dedicate a 7-foot strip on the West 
side of Lots C and D for road purposes. 

3. City to provide a document to convey the Portion 
of Lot D; the purchaser to be responsible for 
any other documentation necessary to complete 
this transaction. 

4. Purchaser to be responsible for any necessary 
survey, legal fees, registration cost, and 
property taxes for the balance of 1974. 

5. Consolidation of both portions of Lot D to 
form one parcel." 

The City Manager RECOMMENDS that the foregoing recornrnendation of 
the Supervisor of Property & Insurance be approved. 


Cont'd 


Manager's Report, November 29, 1974 


(PROPERTIES - 2 


2. SALE OF CITY-OWNED PROPERTY NORTH OF 2ND AVENUE 
Between Lakewood and Templeton Drives 

The Supervisor of Property & Insurance reports as follows :- 

"The owners of 2159 East 2nd Avenue, described as Lot 17 except 
that part included in the Right-of-Way shown on Plan 4064 of 
Sub. A, Block 142, D.L. 264A, Plan 2288, recently inquired into 
the possible purchase of City-owned property between their lot 
and the lane. 

The City property, known as "That part of Lot 17 included in the 
Right-of-way shown on Plan #4064, Sub. A, Block 142, D.L. 264A" 
is approximately 33' X 24', zoned R.S.2, One-Family Dwelling 
District. This property was once part of the B.C. Electric 
Burnaby Lake Right-of-Way between Commercial Drive and Nanaimo 
Street, which was acquired by the City from the B.C. Electric 
in 1955. Since acquisition, larger sections of the Right-of- 
Way have been subdivided and sold for new building sites and 
over the years, smaller portions at the rear of privately-owned 
property have been sold to the abutting owners. 

Following discussions, the owners of Lot 17, have submitted an 
offer to purchase the City-owned property abutting their lot 
for the sum of $450.00 cash, plus the Administrative fee. This 
offer is inclusive of current year's taxes and registration fees 
and is subject to the City property being consolidated with 
their property to form one parcel. Under the circumstances, 
this offer is considered fair and reasonable. 

RECOMMENDED That 'That part of Lot 17 included in the Right-of- 
Way shown on Plan #4064, Sub. A, Block 142, D.L. 264A' be sold 
to the owners of the abutting Lot 17 for the sum of $450.00 cash 
inclusive of current year's taxes and registration fees, plus 
the City's Administrative fee of $50.00, subject to the lands 
being consolidated to form one parcel. " 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Property & Insurance be approved. 




Department Report, November 29, 1974 


(SOCIALS - 1) 


SOCIAL SERVICE & HEALTH MATTERS 


INFORMATION 


1, Lee Building - 173 East Broadway 


On May 28, 1974 Vancouver City Council passed the following 
motions :- 

"THAT the owners be instructed to continue making 
the necessary repairs to the Lee Building and the 
Director of Permits & Licenses submit monthly 
reports on the progress of the repairs being carried 
out necessary to bring the building up to required 
standards . " 


The Director of Permits & Licenses reports as follows :- 


'Further to the report to Council dated September 17, 
1974, the situation now is: 

The Health Department, Fire Department and the 
Electrical Inspection Division of this department 
report that no progress has been made in the renova- 
tion and upgrading of these premises. The Health 
Department has charges pending against the present 
owner. The Fire Department and the Electrical Inspec- 
tion services are considering laying charges. 

A letter received from Freeman & Company, Barristers 
& Solicitors advises that the above building is now 
in re;ceivership. Undoubtedly the building will be 
changing ownership and it is anticipated that the 
necessary repairs and upgrading will follow. ' 


This report is submitted to Council for INFORMATION." 
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BUILDING AND PLANNING MATTERS 

RECOMMENDATION 

1. 4^94 Knight Street 
Development Permit Application #6S075 
Gasoline Service Station (North-East Corner of Knight & 33rd Ave.) 

The Director of Planning reports as follows: 

" Standard Oil Company of B.C. Ltd. have filed Development Permit Application No. 

68075 to construct a gasoline service station (sel f -serve) . The proposed development 
will replace the existing gasoline service station on this site at the north-east 
corner of Knight Street and E. 33rd Avenue. The site is located in a C-1 Commercial 
District. 

the gasoline service station policy, as adopted by City Council in October, 1968, 
permits the rebuilding of the existing gasoline service station on this site. 

The Technical Planning Board and the Vancouver City Planning Commission recommend 
that Development Permit Application No. 68075 be approved in accordance with the 
submitted application, such plans and information forming a part thereof, thereby 
permitting the construction of a gasoline service station (sel f -serve") on this 
site, subject to the following conditions: 

A. Prior to the issuance of the Developrrjent Permit: 

(a) Building Grades clearance is to be first obtained from the City Engineer; 

(b) revised drawings are to be first submitted or the submitted drawinqs 
amended to the satisfaction of the Director of Planning, clearly indicatinq 
the provision of a minimum 15'0" setback from the westerly property line; 

(c) the landscapinq and the treatment of the open portions of the site are to 
be first approved by the Director of Planning; 

(d) the screening is to be first approved by the Director of Planning. 

B. The two off-street parking spaces are to be provided in accordance with the 
approved drawings and the relevant requirements of Sections 12 and 13 of the 
Zoning and Development By-law, within sixty (60) days from the date of any 
use or occupancy of the proposed development, and thereafter to be permanently 
maintained. 

C. All landscaping is to be provided in accordance with the approved drawings 
within six (6) months from the date of any use or occupancy of the proposed 
development and thereafter permanently maintaine^l in good condition at all times. 

D. The development, including the use of all open portions of the site, is to be 
carried out and maintained at all times in accordance with the approved drawings 
and Section 11(10) of the Zoning and Development By-law. 

It is RECOMMENDED that Development Pennit Application #6!5075 be approved 
in accordance with the recommendation of the Technical Planning Board 
and the Vancouver City Planning Commission." 

2. 70S4 Balaclava Street 
Development Permit Application #6^171 

The Director of Planning reports as follows: 

"Development Permit Application No. 68171 has been filed by Dr. L.C. Jenkins, to 
construct a t|0' x 3t|' stable at the rear of the above site. The applicant also 
requests permission to keep four horses on the site. The stable is to accommodate 
the horses, a tack room and storage areas. 

The site is located in a RA-1 (Limited agricultural) district. Section 10(l6)(c) 
of the Zoning and Development By-law requires that the keeping or housing of horses 
is subject to the approval of the City Council. 

On April 25th, 1973, Development Permit Application No. 61975 permitted the construction 
of a one-fami ly dwelling on this site. 

It is RECOMMENDED that City Council approve the keeping and housing of 
four horses in the proposed stable. " 

cont'd ... 



Department Report, November 29, 1974 
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3. 3435 West 55th Avenue 

Development Permit Application #68194 


The Director of Planning reports as follows: 

'The Development Permit Application No. 68194 has been filed by Dr. L.E. Greenaway, 
to construct a 32' x 27' stable at the rear of th s vacant site. The applicant 
also requests permission to keep up to four horses on the site. The stable is to 
accommodate horses, a tack room and a feed room. 

The site is located in a RA-1 (Limited Agricultural) District. Section 10(l6){c) 
of the Zoning and Development By-law requires that the keeping or housing of horses 
is subject to the approval of City Council. 

On October 25th, 1974, the Technical Planning Board approved Development Permit 
Application No. 68194 for the construction of a 32' x 27' stable at the rear of 
this site, subject to revised drawings being first submitted, indicating that the 
proposed stable will be located no less than 30' from the rear and side property 
lines. 

The submitted drawings have now been so amended. 

It is RECOMMENDED that City Council approve the keeping and housing 
of four horses in the proposed stable." 

INFORMATION 


4. Subdivision of Lot "A", Block 10, Subdivision "A", 
D.L. 195. Plan 1224 - 3390 Nanaimo Street 

The Director of Planning reports as follows: 

"In a letter to City Council, dated October 31, 1974, Mr. John Nicolinas expressed 
a desire to sijbdivide his lot "A" for the purpose of creating a vacant lot north 
of the existing one-family dwelling (See Appendix A, B & C for letter and site 
plans) . 

After providing for a minimum side-yard setback of 5 feet from the north side of 
the existing dwelling - as required by the Zoning and Subdivision regulations - 
the remaining vacant land would have a width of about 26.8 feet. 

Therefore, the largest possible vacant lot would have a width of 26.8 feet and an 
area of 2,353 square feet. 

The smallest lot which can presently be created by subdivision in a one-family 
dwelling district - under Section #38 of the Subdivision Control By-law #3334 - 
must have a minimum width of 33 feet and a minimum area of 3,600 square feet. 

However, at its meeting of November 12th, City Council authorized the preparation 
of an amending by-law whereby the minimum lot width and area for the (RS-1 ) 
and (RS-2) one-family dwelling districts would be reduced to 30 feet and 3,000 
square feet respectively, at the discretion of the Approving Officer. 

It is, therefore, evident that the subdivision proposed by Mr. Nicolinas would not 
meet the new minimum lot sizes proposed by City Council. 

In paragraphs 4 and 5 of his letter, Mr. Nicolinas observes - "That new homes are 
being constructed on much smaller parcels then the 3,600 square feet required by the 
Vancouver City By-laws", and, "In view of the fact that the above mentioned by-laws 
are being contravened in several circumstances, etc.". 

These statements suggest that lots are currently being created by subdivision below 
the minimum standards. 

Such is not the case and the lots referred to are undoubtedly some of the many 
hundreds of existing, 'below the minimum lots', which were created long before City 
Council introduced subdivision control regulations. 

As these 'lots' already have registered titles, the owners presently have the right 
to develop them in accordance with the applicable zoning and building by-laws." 

DELEGATION REQUEST - MR. JOHN NICOLINAS 

Kl CGUll'Jl LCim SEE PAGEfS) 7 7/ 


STANDING COMMITTEE OF COUNCIL 
ON SOCIAL SERVICES 


A meeting of Standing Committee of Council on Social Services 
was held in No. 1 Committee Room, Third Floor, City Hall, on 
Thursday November 21, 1974, at 1:45 p.m. 

PRESENT ; Alderman Rankin, Chairman 

Alderman Hardwick 

Alderman Gibson (Clauses 1 to 2 (c) on 
ABSENT: Alderraan Marzari 


ALSO PRESENT ; Mr. Paul Murphy, 

Department of Human Resources 


COMMITTEE 

CLERK: H. Dickson 


RECOMMENDATION 

1. Allegations of Rental Agency By-law Infractions 

The Coinmittee on September 12, 1974 was in receipt of 
affidavits alleging violations of City By-law No. 4790 which 
governs the operation of Commercial Housing Rental Agencies and 
consideration was deferred pending the outcome of an application 
by Rentex in Supreme Court to quash the City By-law. 

Mir. Justice MacFarlane of the Supreme Court ruled October 10, 
1974, in the City's favour. This decision, however, is being 
appealed by Rentex. The Committee at its meeting of October 17, 
1974 recommended that in view of the Judgement of Mr. Justice 
MdcFarlane and in view of allegations that the three rental 
agency companies are continuing to violate By-law 4790, that 
the three companies, Rentex, Timesavers, and Homehunters, be 
asked to appear before City Council to show cause why their 
business licenses should not be suspended. 

This recommendation was deferred pending any submissions 
from the three companies at today's meeting. 

The Committee had before it for consideration the three 
affidavits, a letter dated November 1 , 1974 from W.E. Ireland 
on behalf of Rentex, and a letter and brief dated November 5, 
1974 from R. Glen Orris on behalf of Homehunters. 

Peter Leask, counsel for Timesavers, appeared before the 
Committee and stated that Timesavers is operating in a manner 
that does not comply with City By-law 4790 and that the company 
makes no suggestion that it is complying. He said the company 
will continue to operate as it has unless the Courts rule other- 
wise. He advised the Committee that Timesavers has applied to 
the Supreme Court to have the By-law ruled prohibitive and this 
case will be heard November 28, 1974. 

He maintained the By-law is prohibitive and that he will 
introduce evidence to the Court to support this claim. 

It was revealed that Timesavers receives about 900 requests 
per month from persons seeking rental accommodation and that 
only 20% of them demand and are given a refund of the $30.00 fee 
charged by the company. 


Cont' d. . . 
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Mr. Leask suggested there be an amendment to By-law 4790 which 
would allow the companies to accept and hold a deposit of $30.00 
rather than $5.00, this deposit to be refunded if the customer is 
not satisfied. He indicated his clients understood they could 
continue to operate contrary to the City By-law until all court 
cases have been resolved and stated the Committee's recommendation 
of October 17, 1974 came as a surprise to the company. 

A representative of Homehunters also told the Committee he 
considers the By-law prohibitive. 

The Committee stated it feels the By-law is regulatory, not 
prohibitive and that the companies must abide by the law until 
the By-law is overthrown in court. 

It was further pointed out during discussion that City Council 
does have the right to enact by-laws which are prohibitive but 
only if Council is unanimous in adopting the by-law. In the case 
of By-law 4790 there was one negative vote in Council. 

The Committee pointed out that the City By-law was upheld 
by Mr. Justice MacFarlane October 10, 1974 in the Rentex case, and 
that by November 28, 1974 a second test of the By-law, the Time- 
savers case, will have been heard "in Court. 

Following discussion it was, 

RECOMMENDED 

THAT the three commercial housing rental agencies, 
Rentex, Timesavers, and Homehunters, be requested to appear 
before City Council to show cause why their business licenses 
should not be suspended, or why the City should not seek an 
injunction to prevent the companies from operating contrary 
to City By-law 4790. 

INFORMATION 

2. Control of Beer Parlours in the Downtown Eastside 

Council at its meeting of October 29, 1974 approved the 
following recommendation from the Social Services Committee 
meeting of October 17, 1974. 

A. "THAT the owners and operators of the Pennsylvania, 

Stratford and West Hotels be requested to appear 
before the Standing Committee on Social Services to 
discuss the unfavourable Police reports with respect 
to their beer parlour operations; and that represen- 
tatives of the Liquor Administration Branch of the 
Department of the Attorney-General be invited to be 
present; 

B. THAT the oral reports of the representatives of the 
Sunrise and No. 5 Orange Hotel be received and that 
the operators of those beer parlours be urged to im- 
prove their operations; 

C. THAT Council request the Police Board to re-instate 
policing of the East Hastings area to the same level 
as was in effect in the summer of 1973." 

Council at its meeting of October 8, 1974 resolved that the 
owners of the Anchor Hotel appear and show cause why their business 
licenses should not be suspended in view of the unfavourable 
Police report on this hotel. Subsequently, Council at its meeting 
of October 22, 1974 referred the matter of the Anchor Hotel to the 
Social Services Committee. 


Cont'd. 
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4. Salary and ('1 assi I'ica tlon R(wi(^w - One Position 
U.W. Parker, Planning Assistant III, 
Planning Department 

The Director ol' Personnel Services reports as follows: 

"At the request of the Director of Planning, I have reviewed 
the duties and responsibilities of the above position. In 
addition, I have also reviewed the other Planning Assistant 
positions in the Department and they will be the subject of a 
separate report to the Board of Administration. 

Mr. Parker was transferred to the Current Planning Division from 
Urban Renewal in June of 1969 to temporarily fill a Planner I 
position as a Planning Assistant III, Pay Grade 21 ($629-753). 
Since that time, he has been performing duties somewhat above 
the Planning Assistant III level. He has been delegated 
reponsibility for specific projects such as consideration of 
a proposed Fraserview Branch Library and a proposal to extend 
removal dates for Illegal Suites. He has been asked to carry 
these projects through to completion, including the necessary 
research and drafting final reports with recommendations. 
Although he has received closer supervision and more direction 
than would a professional Planner, nevertheless Mr. Parker has 
functioned with more independence than one would normally 
expect of a Planning Assistant III. 

I therefore recommend that Mr. Parker receive two additional 
pay grades for extra responsibility commencing July 1, 1969. 
I further recommend that the additional pay grades continue 
on a temporary basis until such time as the Director of Planning 
completes his report on the priorities and staff needs of the 
Department in approximately two months time. At that time, the 
permanent classification of Mr. Parker's position will be 
covered in a further report. 

The Comptroller of Accounts advises that the necessary 
additional funds estimated at $990. including fringe benefits 
at 10% are available within the Departmental budget. 

This report has been discussed with the Director of Planning 
and the Business Manager of the Vancouver City Hall Employees ' 
Association, both of whom are in Agreement." 


SUMMARY 


I ncumbent 


R.W. Parker 
(Temporarily 
filling Planner 
I vacancy as 
Planning Assistant 
III) 


Present 
Classification 

Planning Assist- 
ant III, Pay 
Grade 21 
($629-753) 


Proposed 
Classification 

Planning Assist- 
ant III, Pay 
Grade 21 
($629-753) Plus 
two pay grades 
for additional 
responsibility 


Ef f ective 
Date 

Temporary 
from July 1 
1969 until 
August 31, 
1970* 


*To be reviewed for permanent classification when the Director of 
Planning completes his report on the priorities and staff needs 
of the Department. 

Your Board RECOMMENDS that the above recommendations of 
the Director of Personnel Services be adopted. 


**** 
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The Committee had before it for consideration a report dated 
September 19, 1974 from Mr. T. Herdman, Superintendent Commanding 
Patrol Division, Police Department, which lists incidents which 
have occurred in a number of east side hotels over a 3^5 month period. 

(a) Pennsylvania Hotel - Carral & Hastings Streets 

Representatives of the Pennsylvania Hotel reviewed the 
Police list of incidents and stated the management was 
not made aware of some of these occurrences at the time, 
and that they are not recorded in the hotel's list of 
incidents . 

On the topic of sleepers, the hotel representatives 
stated that many of their patrons are feeble and under 
nourished and fall asleep easily. 

They stated their records show that Police visited the 
Pennsylvania Hotel 86 times during the three and a half 
months of the survey. 

Police inspector, Mr. V. Lake, told the Committee that 
the operation of the Pennsylvania Hotel beer parlour, 
improved in September, October and November, and that 
it appears the management is now making a good effort 
to control the behaviour in the beer parlour. 

The Committee indicated it was pleased to hear this and 
stated it expects the situation to continue to improve. 

Following discussion it was, 

RESOLVED 

THAT the Police Department report on the Pennsylvania 
Hotel and the verbal submission of the operators of the 
Pennsylvania Hotel beer parlour, be received. 

(b) Stratford Hotel - Gore and Keefer 

A representative of the Stratford Hotel told the Committee 
that the neighbourhood in which this hotel is located is 
frequented by numerous drug addicts and that the hotel 
operators have called the police several times when these 
persons become a problem at the hotel. 

He indicated the hotel does try to keep prostitutes and 
pimps off the premises. 

The Committee pointed out that the Stratford Hotel is 
next to a residential area, and that complaints have been 
received about the undesirable persons who congregate near 
the Stratford Hotel. 

Inspector Lake advised the Committee that in the past six 
weeks many of the "undesirables" have moved away from the 
Stratford Hotel area back to Hastings Street and that the 
management of the Stratford Hotel has done a good job in 
endeavouring to control the conduct of its patrons. 

Following discussion it was 

RESOLVED 

THAT the Police report on the Stratford Hotel and the 
verbal submission of the representative of the Stratford Hotel 
be received. 

Cont ' d. . . 
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(c) West Hotel - 400 Block Cambie Street 

A representative of the Liquor Administration Branch 
advised the Committee that the liquor license at the 
West Hotel has been suspended by the Liquor Administration 
Branch for an indefinite period, as a result of un- 
favourable reports from both the Police Department and 
the Liquor Administration Branch inspectors. 

Following discussion it was, 

RESOLVED 

THAT the verbal report of the Liquor Administration Branch 
and the Police Department report on the West Hotel be received. 

ALDERMEN GIBSON LEFT THE MEETING AT THIS POINT. 
THERE THEN BEING NO QUORUM PRESENT THE FOLLOWING 
CLAUSES ARE SUBMITTED BY ALDERMAN RANKIN, CHAIRMAN, 
AND ALDERMAN HARDWICK, MEMBER, FOR THE CONSIDERATION 
OF COUNCIL. 

CONSIDERATION 

(d) Anchor Hotel - 103 Columbia Street 

Operators of the Anchor Hotel beer parlour, and their 
legal counsel, Mr. R.G. Fox appeared and presented a brief 
dated November 7, 1974, (circulated) which stated in part: 

"There are no incidents of a serious nature reported, 
such as thefts, strongarmings , or assaults, nor is 
there any suggestion in the report that the hotel 
beer parlour is a centre for the drug trade." 

During discussion it was noted that most of the incidents 
at the Anchor Hotel appear to occur during the shift of one of 
the two barmen. 

The Aldermen felt that the Anchor Hotel beer parlour, 
is frequented by a "tough young marijuana- smoking crowd" f and 
that the beer parlour requires strong management. 

Following discussion it was, 

RESOLVED 

THAT the Police Department report on the Anchor Hotel, 
the brief from Mr. Fox and the verbal submissions from Mr. 
Fox and the operators of the Anchor Hotel beer parlour, be 
received and the matter be deferred for sixty days, and that 
the Police Department be asked to submit a further report to 
the Social Services Committee on the Anchor Hotel at the end 
of sixty days. 


3. Hotel East, 445 Gore Avenue - Notice to Tenants to Vacate 

Submitted for consideration was a notice dated October 
18th, 1974, (circulated), from Mr. George Fu, 

manager of the Hotel East, to the tenants requiring the tenants 
to vacate by midnight December 6, 1974. 

The notice states in part: 
"The bona fide and lawful rights and interests of the 

landlord are and have been seriously impaired by acts 
or omissions of the tenant, particulars of which are 
as follows: 
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(i) The Hotel East is closed for business and the 
landlord desires to cease operating the premises 
as a hotel. 

(ii) The landlord has been advised by the City of 

Vancouver that the Hotel East does not comply 

with the Lodging House and Fire By-Laws of the 
City of Vancouver and the landlord desires 

to cease operating the premises as a hotel 

in order not to violate the Lodging House 

and Fire By-Laws of the City^of Vancouver. 

(iii) Since the time of first giving Notice of 
Termination to the tenants of the Hotel East, 
the landlord has been charged with violations 
of the Lodging House By-Law of the City of 
Vancouver, which charges the landlord sought to 

, avoid when the decision to close the hotel was 

made. 

(iv) The landlord has been advised by the City of 
Vancouver that an order will issue shortly from 
the City that the Hotel East be closed altogether 
and all tenants be removed and if this order is 
not complied with, further charges will be laid 
against the landlord. 

(v) The landlord seeks possession of the whole of the 
premises of the Hotel East for his own purposes 
and wisfjes to convert the whole of the premises 
to commercial, non-residential, uses. 

(vi) The tenants' continued occupancy of the premises 
is preventing the landlord from closing his 
business as a hotel; and is rendering the landlord 
liable to further charges under the By-Laws of the 
City of Vancouver; and is preventing the landlord 
from using the premises for other, non-residential, 
purposes. 
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With regard to section (iv) it was noted that 
the City in mid October issued an order to the owners of the 
Hotel East that the premises be closed altogether effective 
December 1, 1974. This notice went to the owners of the East 
Hotel and also to the owners of 21 other hotels. 

Mr. B,. Eriksen, president of the Downtown Eastside 
Residents' Association, advised that he had discussed the 
Hotel East situation with Rentalsman, Mr. Barry Clark, who has the 
power to seize rents and restore services of the hotel, but Mr. 
Clark indicated he will uphold the position of the Landlord unless 
the City withdraws its order that the hotel be closed. 

A representative of the Health Department advised 

that the department was legally required, under the 
circumstances, to issue the order. 

It was further indicated that the Rentalsman has stated that 
it is not the responsibility of the Rentalsman to carry out 
extensive renovations of rental premises. 

It was pointed out that if the Rentalsman took over operation 
of the Hotel East but could not make the necessary renovations to 
meet City Health and Lodging House By-law requirements, then the 
Rentalsman would be liable to prosecution by the City for operating 
premises which do not meet the above City By-laws. 

During discussion it was pointed out the Hotel East does not 
meet requirements for office use because it does not have adequate 
off-street parking. 

Mr. B. Eriksen suggested that if the City's Health Department 
withdraws its notice that the owners close the hotel, then the 
Office of the Rentalsman can intercede on behalf of the tenants, 
take over the operation of the hotel and restore essential services 
under the repair section of the Landlord and Tenant Act. 

Following discussion it was, 

RECOMMENDED 

THAT City Council defer the Health Department notice 
to the owner of the Hotel East requiring him to close by 
December 1, 1974 for two weeks; 

FURTHER THAT the Director of Legal Services submit 
a report on the extent of the Rentalsman' s responsibilities 
under the repair section of the Landlord and Tenant Act, such 
report to be presented to Council at the same time this 
Committee's report is before Council. 


4. Downtown Eastside Residents' Association - Proposal for 
Neighbourhood Improvement Program 

Submitted for consideration was a letter dated 
October 24, 1974 from DERA requesting a neighbourhood improvement 
program and the allocation of the necessary funds. 

The Chairman advised representatives of DERA that the topic 
of neighbourhood improvement programs, in particular the Downtown 
Eastside area, will be considered by City Council's Standing 
Committee on Community Development in approximately two weeks. 

Following discussion it was. 
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RECOMMENDED 

(a) THAT the Director of Planning be asked to 
prepare a zoning amendment to zone the area 
bounded by Gore and Heatley, and Pender and 
Alexander, as Commercial-Multiple Dwelling 
District (C.R.M. zoning), as an interim 

measure pending the disposition of a Neighbourhood 
Improvement Program in the area. 

(b) FURTHER THAT the petition received this date 
and the entire submission of the Downtown 
Eastside Residents' Association be referred 
to the Community Development Committee. 


5. Opportunity Rehabilitation Workshop - Grant Request 

The Committee had before it for consideration a report dated 
October 10, 1974 from the City Manager (circulated) in which the 
Director of Social Planning recommends: 

"That City Council approve a Civic grant of $1,709.05 to 
ORW being equal to taxes on vacant and undeveloped land 
from January 1 to September 8, 1974 and local improvement 
charges on land presently occupied and in use for charitable 
purposes. This grant to be made available from the 
Contingency Reserve." 


Following discussion it was, 
RECOMMENDED 

THAT City Council approve a Civic grant of $1,709.05 
to ORW being equal to taxes on vacant and undeveloped land 
from January 1 to September 8, 1974 and local improvement 
charges on land presently occupied and in use for charitable 
purposes. This grant to be made available from the 
Contingency Reserve. 


FOR C' 


eniOn SEE FAGE(S). 


The Meeting Adjourned at 3:45 p.m. 



8^ 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON 
HOUSING 


November 26, 1974 


A meeting of the Standing Committee of Council on Housing was 
held in the No. 1 Committee Room, Third Floor, City Hall, on Tuesday, 
November 26, 1974, at 10:30 a.m. 


The Minutes of the meeting of October 29, 1974, were adopted. 


RECOMMENDATIONS ; 
1. G.V.R.D. Housing Projects 
14th Avenue and Nootka 

When discussing this housing site at the Housing meeting on 
October 29, 1974, Mr. W. Casson, Director of Housing. G.V.R.D., 
advised that he would report back at a later meeting. 

Mr. Casson advised that Still Creek runs through this site and 
during wet periods becomes a raging torrent, thus creating a 
dangerous situation. It should, therefore, be culverted. He 
further advised of a new proposal for this site which would 
entail doubling the width of the lane running at the back of 
this site. 

In conclusion, Mr. Casson referred to a letter sent to the 
Housing Committee on May 7, 1974, which stated in part: 

"The Housing Department has been attempting to design a 
satisfactory housing scheme and to negotiate an acceptable 
land price taking into account the substantial costs of 
culverting the creek. It is anticipated that the cost of 
constructing the culvert will be in the order of $125,000. 
This is based upon an estimate for 1973 construction 
($92,000 plus 33 1/3%). The price of the land, $52,750 
was quoted eighteen months ago by the City Supervisor 
of Property and Insurance who says, rightly, that marKet 
value of land has increased in that time. However, it is 
felt that the City should be offered the original price 
plus 9% per annum as the costs since appraisal do not 
related to the inflationary prices now extant, (i.e. 
$35,000 for one 33'-0 lot). Land $52,750 + 9% + 9% = 
$63,100 approximately." 

Mr. Casson advised that G.V.R.D. would be willing to culvert 
Still Creek if the City of Vancouver would make this site 
available to them for approximately $63,100 as noted above. 


Semlin Drive 

The Housing Committee on April 9, 1974, when considering a 
report from the G.V.R.D. on a proposed family housing project 
on Semlin t)rive recommended that this matter be deferred 
pending further report back from the G.V.R.D. on project costs 
and other matters for consideration of the Standing Committee 
on Housing. 

Submitted for the Committee's consideration was a letter from 
the G.V.R.D. dated September 30, 1974. This letter, which is on 
file in the City Clerk's Office, stated in part: 
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Alderman Harcourt, Chairman 


Alderman Massey 
Alderman Rankin 
Alderman Volrich 
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"This matter arose in April 1974 when the Housing Committee 
recommendation to sell the land to G.V. R.D. for $225,000 was 
tabled. It was thought at that time that the reduced price 
of $225,000 was not supportable if further Federal and 
Provincial aid (which appeared likely) was also available. 
It was for this reason that the G.V. R.D. offered to produce 
project costs. However, the increased government aid is not 
forthcoming. " 

Mr. Casson, G.V.R.D. , advised the Committee that the above noted 
Federal and Provincial funding was not available, and that he 
would submit a letter to Council advising of this. 


- Site at Grandview and Kamloops 


Due to lack of time at the October 29, 1974, Housing Committee 
meeting discussion of this site was tabled to a later meeting. 

Submitted for the Committee's consideration was a report 
from the G.V.R.D. dated October 29, 1974, regarding the above 
site. 


This report outlined a proposed two-storey single family 
housing project to be built on this 44,898 square foot site, 
which would facilitate approximately twenty small three bedroom 
units. The report concluded with the recommendation: 

"It is recommended that the City of Vancouver make this site 
available to the Greater Vancouver Housing Corporation for 
the development of twenty units at a price not to exceed 
$8,000 per unit. " 


RECOMMENDED, 

A. THAT Council approve the sale of the site at 14th and 
Nootka, being Lot 21, Block A, Sec. 43, T.H.S.L. , to 
the G.V.R.D. for development of a family housing project 
for the sum of approximately $63,100. However, that 

the Supervisor of Property and Insurance prepare a report 
on this matter to be considered by Council in conjunction 
with this recommendation. 

B. THAT Council approve the Housing Committee recommend- 
ation of March 19, 1974, (tabled by Council on April 9, 
1974) that approval in principle be given to the sale 
of the following City-owned lands for a price of 
$225,000 to the G.V.R.D. for the development of low- 
rental family housing, 

i. South side of Triumph Street between Semlin 
and Lakewood Drive; Lots 1 to 3 : Block 29, 
D.L. 184. 

ii. North side of Pandora Street between Semlin 
and Lakewood Drive: Lots 14 to 16, Block 29, 
D.L. 184. 

iii. South-east corner of Pandora Street and Semlin 
Drive; Lots 1 to 3 : Block 36, D.L. 184. 

C. THAT the City of Vancouver make the site at Grandview 
and Kamloops available to the Greater Vancouver Housing 
Corporation for the development of twenty single family 
housing units at a price not to exceed $160,000. 

2 . Dunsmuir House - Salvation Army 

Submitted for the Committee's consideration was a brief from the 
Salvation Army requesting financial aid for renovation and refurnishing 
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requirements for the Dunsmuir House for Men at 500 Dunsmuir Street 
in the City of Vancouver. 

The brief, which is on file in the City Clerk's Office, stated 
in part: 


ITEM 

I. SPRINKLER SYSTEM 

EMERGENCY LIGHTING 


(INSTALLED) 
(INSTALLED) 


ESTIMATED COSTS 

$ 30,296.00 * 
2,517.00 * 


II. (a) MAIN FLOOR RE -ALIGNMENT 

(b) PAINTING - TOTAL BUILDING 


93,777.00 


III. FURNISHINGS (BREAKDOWN ATTACHED) 

(a) Re-alignment -area $11,094.62 

(b) Accommodation area 

4 floors - 161 rooms 55,791.70 


66,896. 32 


IV. ELEVATOR REPLACEMENT 


65,000.00 


TOTAL SCHEME REQUIREMENT $ 258,468.32 

* Paid from Local Funds (Item 1) 

The Chairman advised that funding of a sprinkler system, 
emergency lighting, main floor realignment, and painting total 
building, amounting to approximately $126, 590 ^ could be acquired from 
C.M.H.C., and that the cost of the elevator replacement could come 
out of Salvation Army funds. Also, that he had spoken with the Minister 
of Human Resources regarding funding of the furnishings and that the 
Minister agreed -in principle, but wanted more information. 

RECOMMENDED, 

THAT financing of the refurnishing of Dunsmuir House 
be shared on a 25/75 percent City-Province basis with 
the City paying approximately $16,723.08, and the 
Provincial Government paying approximately $50,173.24. 


Fire By-law Enforcement - Additional Staff 

Submitted for the Committee's consideration was a report from the 
re Chief dated November 20, 1974, re the above noted topic. 

"The Fire Chief reports as follows: 

Vancouver City Council at its' meeting of October 22, 1974, approved 
the recommendations of the Standing Committee of Council on Housing 
dated October 15, 1974. 

Their recommendation A is "That the Fire Chief report back to the 
Standing Committee of Council on Housing through the City Manager, 
on the possibility of hiring two temporary Fire Inspectors to 
carry out fire inspections on lodging houses outside of the core 
area of the City of Vancouver". 

An attempt has been made to find retired Fire Wardens to fulfill 
this recommendation without success. I would, therefore, recommend 
that we draw two additional Fire Wardens from the firefighting 
companies and replace them with two trainees to the firefighting 
staff for a period of at least one year; with a reassessment of 
our needs at that time. 
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Cost to the City would be: 


Salaries at 1st year firefighter rate (1974 rates) 
Fringe Benefits at 16.8% 

Car Allowance (2 men at 600 miles each per month) 


$18,720 
3,145 
2,160 


TOTAL COST 


$24,025 


When the additional Fire Wardens are no longer needed, they will 
be returned to firefighting duties and our strength will be 
adjusted through normal attrition. 


THAT the Fire Chief be authorized to draw two additional 
Fire Wardens from the firefighting companies and replace 
them with two trainees to the firefighting staff for a 
period of at least one year; with a reassessment of their 
needs at that time. 


At the Housing Committee meeting of October 29, 1974, when 
considering a progress report on housing projects, specific housing 
projects were noted. Submitted for the Committee's consideration was 
a report from the Housing Planner outlining progress to date of these 
specific projects. (This report is on file in the City Clerk's Office.) 

Following discussion, it was: 

RESOLVED, 

A. THAT the progress report of the Housing Planner be received. 


B. THAT Mr. M. Cellar, C.M.H.C., report back on construction 
progress of the senior citizens' housing projects at 1650 Haro, 
1655 Barclay, and 1648 Nelson. 

C. THAT the Zoning Planner be instructed to report back to the 
next meeting of the Housing Committee on placing the rezoning 

of the site at 1280 Nicola Street to CD-I before a Public Hearing 
in mid-December, 19 74. 


D. THAT the Housing Planner reconsider the sewer relocation cost, 
zoning, and current market value price of the site at 5th and 
Renfrew, and report back with a proposal which would allow 
construction of a 90 unit senior citizen housing project at a 
cost of approximately $4,000 to $4,500 per unit. 


E. THAT the Chairman meet with the Housing Planner, representatives 
of G.V.R.D., and members of Collingwood United Church, to discuss 
the Collingwood United Church senior citizen project at School 
and Harold and report back. 

F. THAT the Supervisor of Property and Insurance report back to a 
later meeting of the Housing Committee with relevant details on the 
City-owned site at Stainsbury and Hull being Lots 1, 2, 3, 5, and 

6, Block 628, D.L. 195. 

5 . Progress on Lodging House By-law Enforcement 

Submitted for the Committee's consideration was a Health Department 
report on Enforcement of the Lodging House By-law in the Downtown 
Eastside Area of the City of Vancouver dated November 20, 1974. 


RECOMMENDED, 


INFORMATION : 


4. 


Progress Report on Housing Projects 
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This report, which is on file in the City Clerk's office, 
stated in part: 

"As a result of the Lodging House By-law enforcement and 
other factors, a total of 109 premises comprising 1092 units 
have closed as lodging houses, though many have reverted to 
other categories of housing (Single Family Dwelling, Duplex, 
etc.) Also a total of 23 other premises comprising 368 units 
■ have stated their intention of closing prior to December 1, 
1974 with the result of 1460 units closed by December 1, 1974." 

The Director of Environmental Health advised the Committee that 
to date approximately 37% of the applications for Operators' Permits 
sent out to lodging house operators had been returned. He further 
advised that these applications were being processed, and that 259 
interim permits had been issued with varying expiry dates (according 
to conditions found in these lodging houses) . Twenty-two letters 
had been sent to operators to close their premises by December 1, 
1974, due to non-compliance with the Lodging House By-law, and to 
date seven of these premises had indicated that they would conform to 
by-law requirements, and that three of the remaining fifteen, (445 Gore 
Avenue, 247 Abbott Street, and 107 Cordova Street) were converting to 
offices . 

When discussing the Hazelwood Hotel the Committee noted that it 
was presently vacant in view of renovations being made. Ms. L. Phipps, 
Community Worker with the First United Church, advised that some floors 
of this hotel were being renovated into larger suites which could not 
be afforded by residents of the Downtown Eastside Area. 

RESOLVED, 

A. THAT the report from the Health Department on Enforcement 
of the Lodging House By-law in the Downtown Eastside Area 
dated November 20, 1974, be received. - 

B. THAT the Chairman meet with the owner of the Hazelwood 
Hotel to determine the type of renovations that are 
being made and future plans of this hotel, and report 
back to a later meeting of this Committee. 

6. Progress on Fire By-law Enforcement 

Submitted for the Committee's consideration was a progress report 
on Enforcement of the Fire By-law from the Fire Chief dated 
November 20, 1974. The report outlined progress on prosecutions, 
previous contracts signed since report, core area hotels complete and 
approved, and buildings affected by contracts previously signed with 
Arctic Sprinkler Co. 

The Fire Chief advised the Committee that since this report was 
written another fiVe hotels had signed contracts for installation of 
sprinkler systems. ^He further advised that prosecution was requested 
at the expiry of the 30, 60, or 90 day notice to the hotel. Also, 
that there was only a one week waiting period in acquiring a quote 
from a sprinkler company, and that a Fire Department engineer was 
reviewing each sprinkler contract to see that quotes were reasonable. 

RESOLVED, 

A. THAT the report of the Fire Chief on Enforcement of 
the Fire By-law dated November 20, 1974, be received. 

B. THAT the Director of Finance report back to the next 
meeting on the possibility of establishing a one-half 
million dollar fund to assist lodging houses and hotels 
in the core area of the City of Vancouver to conform to 
Fire and Lodging House By-law requirements. Each hotel 
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BOARD OF ADMINISTRATION 

PROPERTY MATTERS 
JULY 3, 1970 

The Board considered matters pertaining to Properties and submits the 
following report. 

RECOMMENDATIONS 

PART I 
SUNDRIES 


1. Lease of Lots 21 - 23 

Sit: NAJ Corner of 3rd and Burrard 

The Supervisor of Property and Insurance reports as follows: 

"Lots 21 - 23, Block 22?, D.L. $26 which are situated on 
the North West corner of 3rd and Burrard, comprising a 
former service station site were purchased in May 1969 
as part of the acquisition program for the proposed Arbutus- 
Burrard connector. The site was leased to Apollo 
Steamcoat Ltd. at a monthly rental of $500.00 inclusive 
of all taxes from August 1, 1969. The lease to Apollo 
Steamcoat Ltd. has been terminated due to the business 
going into bankruptcy in March 1970. 

The property was subsequently advertised for lease with 
tenders receivable to April 20, 1970. One tender only 
was received in the amount of $175.00 from Bill Docksteader 
Motors, this was considered too low and therefore returned 
as not acceptable. 

An offer of $380. 00 per month inclusive of taxes has now 
been received from Eric's Bug Stop, specialists in 
Volkswagen repairs. Due to the lack of interest in the 
site and the restriction of the term of lease to l^h 
years this offer is considered acceptable. 

The Supervisor of Property and Insurance therefore: 

RECOMMENDS that the tender from Eric's Bug Stop be 
accepted subject to the following terms and conditions: 

a) A rental of $288.00 per month plus all taxes which 
based on the current assessments creates a gross 
income of $380. 00 per month. 

b) The lease to commence from June 1, 1970 for a term 
ending on January 31? 1975. 

c) Alterations to the existing structure to be subject 

to the approval of the City Engineer and in conformity 
with all City By-laws. 

d) The lessee to be given the right to erect signs upon 
the property in accordance with City By-laws, providing, 
however, that such signs relate solely to the business 
being conducted upon the site. 

e) The lessee to be responsible for all improvements, 
maintenance and utilities. 

f ) Agreement satisfactory to the City Engineer, Corporation 
Counsel and the Supervisor of Property and Insurance." 

Your Board 

RECOMMENDS the foregoing recommendations of the Supervisor of Property 
and Insurance be adopted. 
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or lodging house to have a maximum loan entitlement 
of $10,000 to be issued according to need. Loans to 
be repayable -within three to five years with a charge 
against the building. The City to approve rental 
rates and improvements which would occur to the building. 


7 . Fireproof Mattresses 

The Chairman advised that due to lack of sufficient input from 
the Fire Department at this date a report would be considered by the 
Housing Committee at its next meeting. 


8 . DAON Developments Low-Rental Housing Proposal 

Submitted for the Committee's consideration was a proposal 
regarding Low-Rental Housing from DAON Developments. 

RESOLVED, 

A. THAT the low-rental housing proposal of DAON 
Development Corporation be received. 

B. THAT the Housing Planner, representatives of C.M.H.C., 
and representatives of DAON Development Corporation, 
discuss this proposal in more detail and report back 
to this Committee. 


9. Adora Court Rooms - 466-468^5 Union Street and 
Boulder Rooms 1-9 West Cordova Street 


Due to lack of time discussion on these matters was tabled 
to the next meeting of this Committee. 


The meeting adjourned at approximately 12:20 p.m. 


* * * * 


STANDING COMMITTEE OF COUNCIL 
ON SOCIAL SERVICES 


A special meeting of the Standing Committee of Council on Social 
Services was held in No. 2 Committee Room Third Floor, City Hall 
on Tuesday November 26, 1974, at 1:00 p.m. 

PRESENT; Alderman Rankin, Chairman 

Alderman Hardwick 
Alderman Gibson 
Alderman Marzari 

I. 

COMMITTEE H. Dickson 

CLERK : 


1. West End Services Centre 


The Social Services Committee at its meeting of October 24, 1974 
after considering the resignation of the Chairman of the Management 
Team of the West End Services Centre, resolved to consider the 
following at its next meeting: 

a. Terms of Reference for Manager position at the 
Centre regarding classification, background, etc. 

b. Auspices and funding for the Centre. 

c. Receptionist position - Reclassification. 

d. Dr. Bonham, Mr. Butler from the Department of 
Human Resources, representatives from the V.M.R.E.U. 
and the City Personnel Department be present when 
these items are discussed. 


Difficulty was encountered in having all persons concerned 
attend a regular meeting of the Social Services Committee and a 
special meeting was called this date. 

The Committee had before it for consideration its recommendations, 
approved by Council on July 23, 1974, for the operation of the 
West End Services Centre; a brief dated November 5, 1974, from the 
Health Department and an outline of services provided at the Centre 
from the former chairman of the Management Team, Mr. R.A. Dunbar, 
(circulated) . 

Alderman Rankin, Chairman of the Committee opened the meeting 
by reviewing the Committee's previous recommendations on the operation 
of the West End Services Centre, (circulated), which were approved 
by Council July 23, 1974. 

The Chairman explained that today's meeting was brought about 
by the resignation of the Chairman of the Management Team over an 
apparent difference of philosophy with the Medical Health Officer 
in implementing the recommendations of the Social Services Committee. 

There was a one hour discussion of this entire matter with 
input from the City Manager, the Medical Health Officer, the 
Director of Personnel, the Vancouver Municipal and Regional Employee's 
Union, the former Chairman of the Management Team of the W.E.S.C., 
the Acting Chairman of the Management Team of the W.E.S.C., and 
the Social Planning Department. 
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Clause No. 1 Continued; 


Discussion centered on the role of the Chairman of the 
Management Team and his say in such matters as the appointment 
of staff. 

The Committee agreed its previous intent was that staff at 
the Centre be immediately responsible to, and under the direction of, 
in day to day business, the Chairman of the Management Team rather 
than to the head of a particular agency which happens to use the 
Centre. 

It was noted that Council approved the Committee's recom- 
mendation that the Chairman of the Management Team be responsible 
for the administration of the office and that this mandate has 
apparently not been implemented. 

There was discussion on who would evaluate personnel at the 
West End Services Centre after the normal six months probationary 
period for employees has expired. 

It was noted that the acting chairman of the Management Team 
will be on maternity leave in the near future, thus leaving this 
position unfilled. 

The Committee RECOMMENDED, 

I. THAT Council reiterate its recommendations of 

July 23, 1974 on the operation of the West End 
Services Centre which are: 

A. "The Management Team be established consisting 
of one representative each from the 

City Health Department 
City Police Department 
Provincial Department of 

Human Resources 
Provincial Correction Services 

tot (i) undertake co-ordination and development 
of authorized programs 

(ii) consider the needs of individuals and 
the community 

(iii) report to the appropriate department 
with recommendations on the need for new or 
enlarged services 

(iv) develop liaison with private and voluntary 
agencies operating in the West End 

(v) meet with the Health Department Unit 
Services Supervisor as required to assist in budget 
preparation and to review and control expenditures. 

B. The Chairman of the Management Team, to be named 
the Program and Facility Manager, to be appointed 
by the members of the Management Team and the 
Chairman to be the representative of the West End 
Services Centre on the larger "Burrard Service Area" 
management tea^n. 

C. The Chairman of the Management Team be responsible 
for the administration of the office." 
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II. 


III. 


. 1 Continued: 


THAT the Chairman of the Management Team be responsible 
for the evaluation of personnel following the normal 
six months probationary period; 

THAT the Management Team of the West End Services 
Centre submit in the near future to the Social Services 
Committee its plans for the appointment of a full time 
permanent chairman of the Management Team. 



The Meeting Adjourned at 2:00 p.m. 


REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 

NOVEMBER 28, 1974 

A meeting of the Standing Conunitee of Council on Finance 
and Administration was held in No. 2 Committee Room, Third Floor 
City Hall on Thursday, November 29,1974 at 12:30 p.m. 

PRESENT : Alderman Bowers, Chairman 

Aldermen Linnell and Volrich 

ABSENT: Alderman Harcourt (on Civic business) 


COMMITTEE 

CLERK: Marilyn Clark 


INFORMATION : 

1. Ice Rinks - Financing 

Commissioner Art Cowie, Chairman, Park Board, and Superintendent 
of Parks, Mr. S. S. Lefeaux were present at this meeting of the 
Committee to bring the members up to date on the latest Architect's 
estimates for Ice Rinks. A letter from the Park Board describing 
this financing situation is circulated. 

On October 24, 1974 the electors approved a plebiscite author- 
izing Council to borrow $2,750,000 to build Ice Rinks in the city. 
It is anticipated that these Ice Rinks will qualify for a Provincial 
Communities Recreation Facilities Fund Grant, making the total of 
the funds available $3,750,000. In fact, a grant for the Britannia 
Community Services Centre Rink has been approved. 

The Park Board have now received the Architect-' s estimates for 
the Ice Rinks presently being planned for Connaught Park and Sunset 
Park. These estimates are $1,700,000 for each rink. The total 
estimated cost for the 3 rinks at Britannia, Sunset and Connaught 
is $4,568,500. 

Commissioner Cowie indicated to the Committee members that the 
Architect's have been instructed to review the design of the rinks 
and return with methods of reducing the estimated costs. It is 
anticipated that even with reduced estimates the Ice Rinks' financing 
will be in a deficit position. The figures presented show the costs, 
since the plebiscite was passed in October 1973, have increased by 
100%. The costs do include such things as relocation of existing 
services where necessary, landscaping, provision of paved parking 
areas, and in the case of Sunset Park rink a solution to a soil 
problem. 

Commissioner Cowie described for the information of the Committee 
members, the situation in Edmonton where a contract for such a 
project is negotiated rather than put out for bids. 

The Architects have been instructed to return to the Park Board 
meeting on December 16, 1974 with, hopefully/ significant reductions in 
their estimate. It was suggested by Commissioner Cowie that at least 
two Aldermen should attend that Park Board meeting so that they 
will be apprised of the current situation. 

It was RESOLVED, 

THAT the report of the Chairman of the Park Board 
and the letter from the Board of Parks and Recreation 
be received. 



The meeting adjourned at 1 p.m. 
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CITY OF VANCOUVER 

SPECIAL COUNCIL MEETING 

A Special Meeting of the Vancouver City Council was held on 
Thursday, December 5, 1974, at approximately 7:30 p.m. in the 
Council Chamber, third floor. City Hall to consider designation 
of heritage structures. 

PRESENT : Mayor Phillips 

Aldermen Bowers, Gibson, Harcourt, Hardwick , 
Linnell, Massey, Rankin and Volrich 

ABSENT : Alderman Marzari 
Alderman Pendakur 

CLERK : H. Dickson 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 

1. List of Buildings Recommended 
for Designation as Heritage 
Structures 


Council had for consideration a list of 22 buildings which 
Council's Heritage Advisory Committee recommended to be designated 
as heritage buildings. 

Council considered each building separately. Dr. Nancy Oliver of 
the Planning Department commented briefly on each and the Mayor 
called for delegations. Representations were received as follows: 

(a) Angus Apartments 

Mr. Bob Bentall of Angus Apartments Limited told Council it has 
always been his company's intent to develop this property and that 
the Coach House on the property would have to be demolished, although 
the mansion would be retained. He suggested a Special Committee be 
struck to study development of the property to include 
preservation of the mansion. 

A Heritage Committee spokesman urged the Coach House not be 
deleted. 

It was pointed out that designation is not irrevocable; that 
designations could be removed by Council at a later date upon appli- 
cation of the owner. 

(b) Hycroft 

A representative of the University Women's Club, which owns 
this estate, told Council her group faces financial problems in 
maintaining this structure and that part of the estate was sold 
some time ago to provide revenue for maintenance. The Club does 
pay taxes on the estate and there was a suggestion that this tax 
could be waived by the City. 

(c) C.P.R. Rail Station 

A representative of Marathon Realty, owner, pointed out there 
are numerous legal aspects pertinent to designation which should 
be clarified. He stated the fate of the station is, in part, in 
the hands of the Canadian Transport Commission because of the 
building's proximity to railroad tracks and its function as a 
transportation terminal. He enquired about compensation for 
designation . 


cont 'd. . 
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List of Buildings Recommended for 
Designation as Heritage Structures 
(continued) 


(d) Hudson Bay Company Store 

A member of Davis and Company, Barristers & Solicitors, on 
behalf of the Hudson Bay Company, presented a two-page brief and 
claimed designation of the entire building could present problems 
to the Company in the area of exterior decorations, special 
lighting, etc. 

(e) St. Andrews Wesley United Church 

A representative of the Church enquired about the recommendation 
that the interior be designated and was told Council cannot designate 
interiors. He was told the Church could apply for removal of the 
designation if it planned another use for the property. 

(f ) Cenacle Convent 

A representative of the owner said taxes are paid on this 
structure but the owners face financial problems of maintenance. 
She asked how much of the large site is recommended for designation 
and claimed designation of the entire site would prevent the sale 
of a portion of the property. 

(g) The Orillia 

A representative of the owner presented a letter from an 
Architect, R. Wm. Wilding, who advised against designation of 
this building. It was stated the building does not meet Fire 
By-law requirements. 

The Chairman of the Heritage Advisory Committee suggested 
this site should lend itself to a transfer of development rights 
form of compensation. 

(h) St. James Church 

During consideration of this building, a citizen enquired why 
Christ Church Cathedral was not on the list being considered by 
Council, and was told that Christ Church has been recommended for 
designation and will come before Council with the next group of 
buildings recommended for designation. 

(i) Immigration Building 

Alderman-elect Warnett Kennedy spoke on the economics of 
preservation and urged the Immigration Building not be designated, 
saying it is a reminder of an unhappy past for a number of 
immigrant people in Vancouver. 

Mr. R.C. Mann urged preservation of waterfront structures, 
particularly the Immigration Building, C.P.R. Piers B and C and 
the Marine Building, which he said offer a unique first impression 
of Vancouver to persons arriving by passenger liner. He claimed 
the Immigration Building is a very important part of Vancouver's 
history. 

A spokesman for Marathon Realty, owner, said the Company has 
studied the Immigration Building and concluded it should not be 
designated . 

Mr. W. Philip Sawkins of the Canadian Youth Hostels Association, 
said his Association would be interested in using the Immigration 
Building . 


cont ' d . 
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List of Buildings Recommended for 
Designation as Heritage Structures 
(continued) 

MOVED by Aid. Hardwick, 

THAT the following buildings, lands and structures be designated 
as heritage buildings, lands and structures, as the case may be, and 
that the Director of Legal Services prepare and submit to Council 
the necessary By-law to so designate: 

Sun Tower 100 West Pender Street 

- exterior 

Holy Rosary Cathedral 646 Richards Street 

- exterior and interior 

Court House 800 West Georgia' Street 

■ - exterior and rotunda 

Shannon 7255 Granville Street 

- exterior, trees and wall 

Glen Brae House or 1690 Matthews Street 

Tait House 

- exterior and grounds 

Angus Apartments 1531 Davie Street 

- mansion, grounds and Coach House 

Hycroft 1489 McRae Street 

- interior, exterior and grounds 

R.C.M.P. Building 3102 Main Street 

- exterior 

C.P.R. Station 601 Cordova Street 

- exterior and concourse 

Bank of Coitunerce 698 West Hastings Street 

- exterior and interior, main floor 

Hudson Bay Co. 640 Granville Street 

- exterior 

Credit Foncier Building 850 West Hastings Street 

- exterior 

Hastings Mill Store 1575 West Alma Street 

- interior and exterior 

Orpheum Theatre 884 Granville Street 

- interior and entrance on Granville Street 

National Harbours Board 50 Dunlevy Street 

- interior and exterior 

Old Federal Building 715 Hastings Street 

- exterior, including Granville Street 

Bear House 2nd Avenue and Trimble Street 

- exterior, grounds, entrance hall, staircase 
hall and staircase 

St. Andrews Wesley 1012 Nelson Street 

United Church 

- interior, exterior and grounds 

Cenacle Convent 3689 Selkirk Street 

- exterior and the lot on which the 
convent is situated. 

The Orillia 611 Robson Street 

- exterior 

St. James Church 303 East Cordova Street 

- interior and exterior 

Immigration Building 

- exterior 


FURTHER THAT the Director of Permits and Licenses be authorized 
to withhold any demolition permits applied for, or which may be 
applied for, with respect to the proposed designations, pending the 
enactment of the said By-law. 

(amended) 


A 
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List of Buildings Recommended for 
Designation as Heritage Structures 
(continued) 


MOVED by Aid. Harcourt in amendment, 

THAT the Coach House at the Angus Apartments be deleted from 
the foregoing list.. 

- CARRIED 

(Aldermen Linnell, Massey, Rankin and the Mayor opposed) 

MOVED by Aid. Harcourt in amendment, 

THAT the Orillia be deleted from the foregoing list. 

- CARRIED 

(Aldermen Linnell, Massey and Rankin opposed) 

MOVED by Aid. Volrich in amendment, 

THAT the Immigration Building be deleted from the foregoing 

list. 

- LOST 

(Aldermen Bowers, Harcourt, Hardwick, Linnell, Massey, 
Rankin opposed) 

The motion of Alderman Hardwick ' s as amended was put and 
CARRIED UNANIMOUSLY. 

There was then discussion on the feasibility of naming or 
appointing a Committee to study economic aspects of the designations, 
but it was felt that the Director of Planning could report on this 
matter . 

MOVED by Aid. Hardwick, 

THAT the Director of Planning report back on the terms of the 
approval process for changes in facades or exteriors of the 
designated buildings. 

- CARRIED UNANIMOUSLY 

2 . Gastown and Chinatown Areas 

A representative of Woodham Developments presented a brief 
calling for exemption of Lot 25 of Block 17 from the designation 
of the Gastown area. 

A citizen noted that designation of the Chinatown area means 
buildings cannot be demolished without approval of Council, a 
fact he objected to. He maintained many buildings in Chinatown are 
not worth saving and only remind members of the Chinatown community 
of an unhappy past. 

Mr. H. Pickstone, Deputy Director of Planning, pointed out 
that designation does not mean a blanket prohibition of redevelopment; 
rather each demolition will be considered on its own merit. 

Mr. Peter Hebb of the Community Arts Council, addressed Council 
on the need for criteria for designation. 

Mr. Jim Land urged that an old store at the corner of Hastings 
and Columbia Streets, along with several buildings in other areas 
of the City which are being demolished, should be included in the 
designation as heritage structures. 

MOVED by Aid. Massey, 

THAT the buildings, lands and structures as described in the 
HA-1 and HA-2 Zoning amendment areas, be designated as heritage 
buildings, lands and structures, as the case may be, and that the 
Director of Legal Services prepare and submit to Council the 
necessary By-law to so designate; 

FURTHER THAT the Director of Permits and Licenses be authorized 
to withhold any demolition permits applied for, or which may be applied 
for, with respect to the proposed designations, pending the enactment 
of the said By-law. 

(amended) 

cont ' d . . . . 
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Gastown and Chinatown 
Areas (continued) 


MOVED by Aid. Harcourt in amendment, 

THAT buildings, lands and structures in Lot 25 of Block 17, be 
deleted from the area recommended for designation. 


(Aldermen Linnell, Massey, Rankin and Volrich opposed) 

The motion as amended and reading as follows was put and 
CARRIED UNANIMOUSLY: 

"THAT the buildings, lands and structures as described in the 
HA-1 and HA-2 Zoning amendment areas, with the exception of 
Lot 25 of Block 17, be designated as heritage buildings, 
lands and structures, as the case may be, and that the 
Director of Legal Services prepare and submit to Council the 
necessary By-law to so designate; 

FURTHER THAT the Director of Permits and Licenses be 
authorized to withhold any demolition permits applied 
for, or which may be applied for, with respect to the 
proposed designations, pending the enactment of the 
said By-law. " 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Hardwick, 

THAT the Committee of the Whole rise and report. 


MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT the report of the Committee of the Whole be adopted. 


- CARRIED 


- CARRIED UNANIMOUSLY 


- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 10:20 p.m. 


* * * * * 


The foregoing are Minutes of the Special Council Meeting of 
December 5, 1974, adopted as amended on December 17, 1974. 
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Board of Administration, July 3, 1970 .... (PROPERTIES) .... 2 

2. Demolition of Lots 6-9 

Proposed Public Housing Project 

S/S Ave, between Burrard & Cypress Sts. 

The Supervisor of Property and Insurance reports as follows: ' 

"City Coiincil on June 16, 1970 gave consideration to a 
report of the Director of Planning concerning the Provincial 
and Federal Governments refusal to accept Lots 6-9, 
Block 237, D.L. 526 which are situated on the South Side 
of 3rd Avenue between Burrard and Cypress Streets, for 
public housing, and approved the Director of Planning 's 
recommendation that the application to the senior govern- 
ments for public housing be withdrawn. In the same report 
Council approved the Director of Planning' s further rec- 
oinmendation that the lands be released for sale by the 
City in the normal way. 

The Director of Planning in releasing these lands for 
sale recommends that the four 25' lots be consolidated 
into one 100' apartment site prior to sale, which condition 
will require demolition of the older type houses situated . 
on the lands. 

These houses contribute no value to the lands and the 
larger one is in exceptionally poor condition by reason 
of the number of transient tenants that have been through 
the property under the rental of Mr. John Burton. 
Because of rental arrears, Mr. Burton has been served 
notice to quit which was authorized by City Council 
June 16, 1970. 

RECOMMENDED that the buildings on the land be demolished 
to create one single 100' x II8' RM-3 apartment site to 
be advertised for sale on the open market as soon as 
possible . " 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 

CONSIDERATION 

3. Request to Cancel Sale of Lot 1 

S/S ij.8th Avenue between Tyne & Boundary (S.E. Sector) 

The Supervisor of Property and Insurance reports as follows: 

"Resolution of Council dated May 5, 1970 approved the 
sale of Lot 1, Blocks 1 & 8, D.L. N^g 339, to Mr. Ken 
B. Wakefield, in the amount of $13,000.00 on City teiTTis. 
In a letter dated June 10, 1970 Mr. Wakefield had advised 
the Supervisor of Property and Insurance that because 
the financing that he had arranged for, had fallen 
through he would be unable to complete the purchase 
of Lot 1, and he has requested that his deposit in the 
amount of $600.00 be refunded. 

Council is advised that the application to purchase 
which was completed by Mr. Wakefield states that 'if 
the purchaser does not make the cash payment or down 
payment referred to within ll|. days after the date of 
acceptance of the offer by Council, the deposit will 
be forfeited to the City and the agreement cancelled. ' 
The application further states that 'I understand and 
agree that my offer may not be withdrawn on or after 
the day advertised for the opening thereof.' 

Your Board 

Submits the above report to Council for CONSIDERATION. 


CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 


A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, December 10, 1974, in the Council Chamber 
commencing at 2:00 p.m. 

PRESENT: Mayor Phillips 

Aldermen Bowers, Gibson, Harcourt, Hardwick, 
Linnell, Marzari, Massey, Pendakur, 
Rankin and Volrich 

CLERK TO THE COUNCIL: R. Henry 


PRAYER 

The proceedings in the Council Chamber were opened with 
prayer . 


'IN CAMERA' MEETING 


Council was advised that there was one matter to be considered 
'In Camera' later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Linnell, 
SECONDED by Aid. Hardwick, 

THAT the Minutes of the Regular Council Meeting of December 3, 
1974, with the exception of the 'In Camera' portion, be adopted. 

- CARRIED UNANIMOUSLY 


VARIATION OF AGENDA 

The Council agreed to vary the agenda to consider By-laws. 


BY-LAWS 

1. BY-LAW TO AMEND BY-LAW NO. 47 38, 
BEING THE LODGING HOUSE BY-LAW 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Hardwick, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was, 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Hardwick, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 


- CARRIED UNANIMOUSLY 
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BY-LAWS (cont'd) 


2. BY-LAW TO AMEND BY-LAW NO. 3614, 
BEING THE LOCAL IMPROVEMENT PRO- 
CEDURE BY-LAW 

MOVED by Aid. Rankin, 
SECONDED by Aid. Hardwick, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was, 

MOVED by Aid. Rankin, 
SECONDED by Aid. Hardwick, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

3. BY-LAW TO AMEND BY-LAW NO. 35 75, 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW (Sundry Text Amendments) 

MOVED by Aid. Gibson, 
SECONDED by Aid. Hardwick, 

THAT the By-law be introduced and read a first time. 

- CARRIED 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was, 

MOVED by Aid. Gibson, 
SECONDED by Aid. Hardwick, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED 

(Alderman Pendakur was excused from voting on this By-law) 


4. BY-LAW TO AMEND BY-LAW NO. 3 3 34, 
BEING THE SUBDIVISION CONTROL 
BY-LAW 


MOVED by Aid. Volrich, 
SECONDED by Aid. Hardwick, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was, 

MOVED by Aid. Volrich, 
SECONDED by Aid. Hardwick, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 


- CARRIED UNANIMOUSLY 
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BY-LAWS (cont'd) 


MOVED by Aid. Rankin, 
SECONDED by Aid. Hardwick , 

THAT the following amending By-laws, (nos. 5, 6, 7, 8, 9, 11 
and 12) involving CD-I zoning, be enacted on the understanding that 
no development permit will be issued until the general conditions 
set down by Council at the Public Hearings are first fulfilled. 

- CARRIED UNANIMOUSLY 

5. BY-LAW TO AMEND BY-LAW NO. 3575, 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW (Site Bounded by Burrard, 
Pine, 6th and 7th Avenues) 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Marzari, 

THAT the By-law be introduced and read a first time. 

- CARRIED 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was, 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Marzari, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED 

(Aldermen Bowers, Gibson, Hardwick, Linnell and Rankin 
were excused from voting on the By-law) 

6. BY-LAW TO AMEND BY-LAW NO. 3575, 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW (S/W Corner School and 
Tyne Streets) 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Pendakur , 

THAT the By-law be introduced and read a first time. 

- CARRIED 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was, 

MOVED by Aid. Harcoutt, 
SECONDED by Aid. Pendakur, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED 


(Aldermen Bowers, Gibson, Hardwick, Linnell and Rankin 
were excused from voting on the By-law) 
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BY-LAWS (cont'd) 

7. BY-LAW TO AMEND BY-LAW NO. 3575, 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW (W/S Renfrew Street between 
18th and 19th Avenues) 


MOVED by Aid. Bowers, 
SECONDED by Aid. Hardwick, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was, 

MOVED by Aid. Bowers, 
SECONDED by Aid. Hardwick, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

8. BY-LAW TO AMEND BY-LAW NO. 3575, 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW (Site Bounded by Arbutus, 
Nanton and Yew Streets) 


MOVED by Aid. Volrich, 
SECONDED by Aid. Linnell, 

THAT the By-law be introduced and read a first time. 

- CARRIED 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was, 

MOVED by Aid. Volrich, 
SECONDED by Aid. Linnell, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED 

(Aldermen Hardwick and Pendakur were excused from voting 
on this By-law) 

9. BY-LAW TO AMEND BY-LAW NO. 3575, 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW (S/S Cordova between Gore 
and Dunlevy Streets) 


MOVED by Aid. Harcourt, 
SECONDED by Aid. Hardwick, 

THAT the By-law be introduced and read a first time. 

- CARRIED 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was, 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Hardwick, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to signand seal the By-law. 

- CARRIED 


(Alderman Pendakur was excused from voting on this By-law) 
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BY-LAWS (cont'd) 

10. BY-LAW TO AMEND BY-LAW NO. 3575, 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW (Site Bounded by Nanaimo, 
Charles & Williams and Lane imm- 
ediately East of Nanaimo Street) 

MOVED by Aid. Rankin, 
SECONDED by Aid. Linnell, 

THAT the By-law be introduced and read a first time. 

- CARRIED 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was, 

MOVED by Aid. Rankin, 
SECONDED by Aid. Linnell, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED 

(Aldermen Hardwick and Pendakur were excused from voting 
on this By-law) 

11. BY-LAW TO AMEND BY-LAW NO. 3575, 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW (S/E Corner Georgia and 
Commercial & N/E Corner Adanac 
and Commercial) 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Linnell 

THAT the By-law be introduced and read a first time. 

- CARRIED 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was, 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Linnell, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED 

(Aldermen Hardwick and Pendakur were excused from voting 
on this By-law. 

12. BY-LAW TO AMEND BY-LAW NO. 3575, 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW (N/E Corner of Columbia & 
Keefer Streets) 

MOVED by Aid. Pendakur, 
SECONDED by Aid. Volrich, 

THAT the By-law be introduced and read a first time. 

- CARRIED 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

cent ' d . . . . 
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BY-LAWS (cont'd) 

BY-LAW TO AMEND BY-LAW NO. 3575, BEING 
THE ZONING AND DEVELOPMENT BY-LAW (N/E 
Corner of Columbia and Keefer Streets) 
(continued) 

MOVED by Aid. Pendakur, 
SECONDED by Aid. Volrich, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED 

(Aldermen Bowers, Gibson, Hardwick, Linnell and Rankin 
were excused from voting on this By-law) 

13. BY-LAW TO AMEND BY-LAW NO. 35 75, 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW; AND TO AMEND BY-LAWS NOS . 
4 39 3 AND 44 46 BEING BY-LAWS CREATING 
COMPREHENSIVE DEVELOPMENT DISTRICTS 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Volrich, 

THAT the By-law be introduced and read a first time. 

- CARRIED 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was, 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Volrich, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED 

(Aldermen Bowers, Hardwick, Linnell, Pendakur and 
Rankin were excused from voting on this By-law) 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT the Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 

REPORT REFERENCE 
Additional Police Manpower 

Under date of November 21, 1974, the Vancouver Municipal Police 
Board submitted the following resolution concerning police manpower: 

"That City Council be requested to approve an increase in the 
authorized strength of the police force of 328 members plus 
the required additional civilian staff and equipment; 

That the increase in strength be implemented over a two year 
period with 164 policemen being engaged in 1975, and 164 
in 1976; 

That City Council be asked to consider authorizing the requested 
increase in strength in advance of the 1975 Budget; 

That the Federal and Provincial Governments be requested to 
examine the cost sharing arrangements with regard to 
municipal policing. " 

cont ' d . . , . 
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REPORT REFERENCE (cont'd) 

Additional Police Manpower 
(continued) 


The letter also stated that the Mayor is arranging for the 
Board to meet with Vancouver area M.P.'s and M.L.A.'s to discuss 
policing . 

The Chief Constable was requested by the Police Board to 
report on the proposed deployment of additional staff and the 
cost involved. 

The Chief Constable, members of his staff and Dr , Hogarth, 
representing the B.C. Police Commission, addressed the Council 
speaking in support of the additional personnel requested, and 
in particular, requesting that Council authorize 75 personnel 
in advance of the 1975 Budget to permit these trainees to enrol 
at the Police Training Academy early in 1975. 

The Chief Constable and his staff, by means of charts, detailed 
statistical information on the crime rate per population in Vancouver 
compared with other major cities in Canada. Council was also given 
information on the number of calls that the Police Department had 
responded to last year and occasions when units were not available 
to respond. 

Council was reminded that a further meeting on this topic has 
been arranged for January 16, 1975. 

MOVED by Aid. Bowers, 

THAT Council authorize the recruitment of 75 personnel to the 
next police training class; and 

FURTHER THAT the Federal and Provincial Governments be requested 
to examine the cost sharing arrangements and other related matters 
with regard to municipal policing. 

- CARRIED UNANIMOUSLY 

***** 

FREEDOM OF THE CITY OF VANCOUVER 

Mrs. Grace Maclnnis 

At this point in the proceedings, the Mayor paid tribute to 
Mrs. Grace Maclnnis, who had been granted Freedom of the City by 
resolution of Council on July 23, 1974. 

Mayor Phillips read the Freedom Scroll which was presented 
to Mrs. Maclnnis along with a gold Freeman's medallion, parking 
plaque, and advised Mrs. Maclnnis of other Civic privileges. 

Mrs. Maclnnis addressed the Council and expressed her 
appreciation for the honour bestowed upon her. 

***** 

The Council recessed at approximately 3:45 p.m. and, after 
an 'In Camera' meeting in the Mayor's Office, reconvened in open 
Council at 4:35 p.m. in the Council Chamber with the same members 
present . 
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REPORT REFERENCE (cont'd) 
False Creek Open Space 

Council noted a report dated December 4, 1974, from the Director 
of Planning regarding False Creek - Open Space which provided a 
prospective and philosophy for all open space in the False Creek 
Sub Areas. 

MOVED by Aid. Hardwick, 

THAT the report be received and referred to the Standing 
Committee on Civic Development. 

, , , . , , ,^ - CARRIED 

(Alderman Lmnell opposed) 

False Creek, Area 6, Front 
End Expenditures 

The Director of Finance addressed the Council in explanation 
of a report submitted by the False Creek Project Manager and 
himself as contained in the Manager's report dated December 2, 1974. 
The report dealt with front end expenditures in Area 6 of False 
Creek and contained recommendations with respect to the City not 
discounting the land value by 50% in the event of sale to a senior 
government, and also recommendations on the minimum lease rate. 

MOVED by Aid. Gibson, 

THAT in respect of leasing. Council reaffirm its policy approved 
at the Council meeting on December 3, 1974, and any proposals to the 
contrary be reported to Council. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt, 

THAT the City recover the full costs of development of Phase I, 
Area 6, False Creek, which are presently estimated to be $8 million. 

- CARRIED 

(Alderman Rankin opposed) 

MOVED by Aid. Rankin, 

THAT the Bureau of Transit Services be requested to provide 
a transit system to serve the False Creek area in conjunction with 
the existing transit system in the City. 

- CARRIED UNANIMOUSLY 

Public Open Space - City-owned 
Land, Area 6, False Creek 

The Council considered the following report of the False Creek 
Project Manager dated December 4, 1974, concerning Public Open Space 
and City-owned land. Area 6: 

" Introduction 

City Council on 12th November, 1974 following a public 
hearing on 27th June, adopted a Local Area Development Plan for 
City owned lands. Phase 1, Area 6, False Creek. The Plan included 
approximately 26.6. acres of public open space, of which 15.5 acres 
was designed a "destination park" accessible to and attractive to 
the general public in addition to the playfields associated with 
the elementary school . 

City Council on 13th August, 1974 approved a budget and 
terms of reference for the preparation of a park design program 
by a team headed by Thompson, Berwick, Pratt+ and including the 
Smith Williams Group, recreational land use planners and landscape 
architects from California. 

The terms of reference required the preparation of a 
fnciJities program, a conceptual plan for dove] otOT(;nt , and guide- 
lines for schodulinq, designing and constructing the public open 
spnccs within the budget of $2,600,000. Upon completion of this 
study contracts can be awarded for the detailed design and con- 
struction of individual park components. 


cont ' d . 
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Public Open Space - City-owned Land, 
Area 6, False Creek (continued) 

The terms of reference also required the appointment of 
a Park Advisory Committee to advise the Project Manager and through 
him the design team, consisting of representatives of the - 

Park Board staff 

Planning Department 

Vancouver City Planning Commission 

B. C. Society of Landscape Architects, and. 

Area 6 Citizens Advisory Panel. 

Final Report 

The final report of the design team will be submitted 
in January 1975, with the intention that work will start in the 
Spring, 1975. ^ 

Interim Report 

The design team, aided by the Advisory Committee, have 
reached certain conclusions regarding a theme for the park, and 
the general nature of the improvements. Before proceding further, 
this interim report is being submitted to obtain guidance from 
Council. 

In developing the theme and the proposed program, the 
design team has had four meetings with the 11 member Public 
Space Advisory Committee. In addition, meetings were held with 
Marathon Realty regarding plans for Area 2, the Park Board staff 
regarding Vanier Park and Sunset Beach, C.M.H.C., regarding Granville 
Island, and the City Planning Department. 

Di scussion 

The following points have emerged as the study has 
progressed and are put forward as principles upon which the 
recommendations are based. 

1. The public spaces both in Area 6 and around the False 
Creek basin and adjacent areas should be linked together 
with pathways, lineal parks, waterfront walkways, and 
water and land transportation systems to provide a 
continuous and varied parkway system. 

2. It is desirable that the public open space in Area 6 
be accessible to the general public and worthwhile 
visiting, and not simply an amenity for those living 
in False Creek. 

3. The water is a major amenity attraction, and there 
should be strong water orientation in terms of water- 
front activities, water transportation and access to the 
water. For example, a creek ferry, boat rentals and 
charters, marina, liveaboard community, view platforms, 
view alcoves and sight lines to the water all should be 
developed. 

4. The proposals for public open spaces and public parking 
in Area 6 should be considered in the context of plans 
for all the public open spaces throughout the False Creek 
basin. 

5. Area 6 public open space is likely to be the largest 
single open space in the False Creek basin, and there- 
fore should be kept open - no major buildings and no 
major facilities should be contemplated. This may be 
the key factor in making it a "special place". 


cont ' d . 
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Public Open Space - City-owned Land, 
Area 6, False Creek (continued) 


6. It should be more passive than active - that is more 
trees and grass, pathways, waterfront activities, special 
interest areas, in addition to playfields adjacent to the 
school, and less tennis courts, golf, playing fields, swimming 
pools, amphitheatres etc. These latter would be more 
appropriate elsewhere in the False Creek Basin. 

7. To be attractive to the general public it should have 
a strong "theme" - it should be a "special place" - it 
should offer opportunities to learn, to share experiences, 
to involve older people, to captivate the imagination 

of children, to participate in arts and crafts as well 

as to relax, to read, to picnic, to stroll or to contemplate. 

8. The theme suggested revolves around forestry. What 
would such a park be like? For example, it would be 
a network of connecting undulating meadows of natural 
grasses and paths leading to the water edge relieved 
by a "dense" wooded area. The wooded areas would pro- 
vide opportunities for a natural "learning centre" for 
the nearby elementary school. The meadows perhaps 
similar to Ceperly Meadows in Stanley Park could link 
the islands of wooded area and lead to the water- 
front walkway. Some of the meadows would be relatively 
small and suitable for picnicing, resting, viewing 

the city and the mountains -beyond. Other meadows would 
be larger and suitable for spontaneous games. Fresh 
water ponds could be located throughout the park, 
some being developed in their natural state and others 
being more formal. Small but colourful events such as 
folk dances, mime, craft display, art in action etc., 
would be developed in conjunction with the paved pedes- 
trian streets and squares linking the residential areas 
and commercial shops to the park. Here there would be 
emphasis on the educational, avocational, historical 
and naturalist aspects of the forestry theme. 


9. The open space would be designed and developed so that 

the theme is established as a basic framework, but also 
so that the character can grow and adjust as dictated 
by the people using it. 

10. There is an opportunity for the City to provide leader- 

ship by suggesting what is and what is not appropriate 
in each of the areas of the basin. 


For example, Granville Island could become an attractive 
mixture of commercial pedestrian streets, and small 
parks utilizing renovated buildings where possible. 
Vanier Park could become a centre for cultural facilities 
and a dramatic setting for large "open air" programs. 
Area 1 - North Shore (between Burrard and Granville) could 
become a gateway to the downtown core and a link to English Bay. 
Area 2 - North Shore (between Granville and Cambie) could 
become a mixture of urban squares and connecting small 
parks and continuous waterfront walkway. • 

11. A major consideration in the development of a park system 

in False Creek is timing - consideration should be given 
to the ways and means of encouraging an early and simul- 
taneous start on the basic network of parks - pathways - 
waterfront promenades, particularly in Areas 1,2,6,9 and 
10. 


RECOMMENDATIONS 

It is RECOMMENDICD THAT tlio design team follow the above 
described principles, and more specifically the following recommenda- 
tions in completing their park design program for the public space 
in Area 6. 

1. THAT the Area 6 open space in the centre of Phase 1 

be developed as a "special place" with a "forestry" 
theme . 

cont ' d. . . . 


:jUL9 1970 

Board of Administration, July 3, 1970 .... (PROPERTIES) 3 

i^. Summary re 

Sale of Residential Lots (RS-1) S.E. Sector 

The Supervisor of Property and Insurance reports as follows: 

"On February 17, 1970, City Council received from its 
officials a report regarding the sale of RS-1 single- 
family residential lots in Area 'C of the S.E. Sector. 
The report dealt with Council's concern that these lots 
should be offered on a preferential basis to individuals 
wishing to purchase for the purpose of development of a 
residence for themselves. After consideration of the 
report Council resolved that these lots be sold on the 
basis of a fixed market price, with preference to be given 
to individual purchasers, and not more than two lots in 
any block to be sold to other interested groups. Con- 
struction in every case was to commence within l8 months 
from the date of Council's approval. 

On the basis of these restrictions and in accordance 
with Council's instructions a total of 127 residential 


single-family lots have been advertised for sale; the 
following is a tabulation of the results to date: 

In April 1970, 33 lots were offered for sale. 

Sold to individuals lij- 

Sold to real estate or contractors 6 

Remainder Unsold 

In May 1970, 9l\. additional lots were advertised. 

Sold to individuals 3 

In June 1970, the 91 remaining unsold lots were re- 
advertised for sale. 

as per separate ( Sold to individuals l\. 


sales report - ( Sold to real estate & construction companies . . 10 

Remainder of lots unsold 

(One request for cancellation of sale by an 
individual has been dealt with by Council 
and two similar requests are pending) 

Total unsold RS-1 Lots in Area 'C, S.E. Sector .... 

It is apparent that the reaction to the sale of these 
lots has been limited. In particular, it is noted that 
very few individuals have offered to purchase lots for 
development of residences for their own use. In view of 
the fact that individuals have now had a reasonable 
opportunity to purchase on a preferred basis. City Council 
may wish to give consideration to placing the remaining 
unsold lots on the market at a fixed price without 
restrictions regarding the purchaser or the time within 
which the lot should be developed." 

Your Board 


21 d 


Submits the above report to Council for CONSIDERATION. 
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Public Open Space - City-owned Land, 
Area 6, False Creek (continued) 


2. 


THAT the open space be more passive than active, and 
there be no major buildings and no major facilities. 


3. 


THAT the "forestry" theme be developed both in the 
central open space and in the public spaces between the 
enclaves. 


4. 


THAT public spaces be linked to make a park system both 
within Area 6 and throughout the False Creek basin and 
adjacent areas. 


5. 


THAT there be a strong water orientation. 


6. 


THAT suggestions be prepared as to what is and what 
is not appropriate for each of the public spaces 
around the False Creek basin, and the means of 
encouraging an early and simultaneous start on the 
basic network of the ultimate park system. " 


Mr. Wayne Williams, Smith Williams Group and Mr. Richard 
Rabnett of Thompson, Berwick & Pratt, addressed the Council and, 
by means of slides, explained some of the principles described 
in the report. Following the discussion with respect to preserving 
"long views" in the park program, it was 

MOVED by Aid. Hardwick, 

THAT the recommendations of the Project Manager contained in 
the foregoing report be approved after amendment as follows: 

"RECOMMENDED THAT the design team follow the above described 
principles, and more specifically the following recommend- 
ations in completing their park design program for the 
public space in Area 6. 

1. That the Area 6 open space in the centre of Phase 1 
be developed as a 'special place'. 

2. That the open space be more passive than active, and 
there be no major buildings and no major facilities. 

3. That public spaces be linked to make a park system both 
within Area 6 and throughout the False Creek basin and 
adjacent areas. 

4. That there be a strong water orientation. 

5. That suggestions be prepared as to what is and what is 
not appropriate for each of the public spaces around 
the False Creek basin, and the means of encouraging an 
early and simultaneous start on the basic network of 
the ultimate park system. 

6. That significant 'long views' be preserved as an integral 
part of the park design program. " 


The Council recessed at approximately 6:15 p.m. to reconvene 
at 7:30 p.m. 


The Council reconvened in the Council Chamber at approximately 
7:30 p.m. with Deputy Mayor Rankin in the Chair and the following 
members present : 


PRESENT: Deputy Mayor Rankin 

Aldermen Bowers, Gibson, Harcourt, Hardwick, 
Linnell, Marzari, Massey and Volrich 

ABSENT: Mayor Phillips (Civic Business) 
Alderman Pendakur 


- CARRIED UNANIMOUSLY 
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DELEGATIONS 

Areaway at 325 Water Street 
Lot B, Block 9, D.L. 541 

Council considered a report from the City Engineer under date 
of December 9, 1974, concerning the areaway at 325 Water Street. 
The report cited the history of the matter and Council noted that 
the following recommendations had been approved on October 8, 1974: 

"(a) The owner be ordered to remove his structure, fill 
up the cavity and restore the sidewalk within one 
week ; 

(b) If the owner fails to carry out Council's instructions 
within the stipulated time, the City Engineer be 
authorized to carry out the work and bill the owner 
for all costs . " 

Mr. W. Forster, representing the owner, addressed Council and, 
with the aid of photographs and a plan, spoke in support of 
stairway plans involving the property in question. The City 
Engineer, in his report, advised that under the Street and Traffic 
By-law, he would reject the stairway plans proposed should a formal 
submission by made by the owner. 

MOVED by Aid. Gibson, 

THAT the representations made by the delegation, and the City 
Engineer's report of December 9, 1974, be received. 

- CARRIED 

(Alderman Massey opposed) 

Day Off With Pay: 
December 27, 1974 

Council received a delegation from Mr. R.C. Ross, representing 
the V.M.R.E.U. and C.U.P.E. Local 1004. Mr. Ross spoke in support 
of a letter submitted to Council under date of December 6, 1974, 
requesting a day off with pay for employees of both Unions on 
December 27th. Mr. Ross advised the Council that other municipalities 
School Boards, Federal and certain Provincial Government employees 
have been granted December 27th off. 

MOVED by Aid. Harcourt, 

THAT all Civic staff under the jurisdiction of the V.M.R.E.U. 
and C.U.P.E. Local 1004, be permitted December 27th as a day off 
with pay with the proviso that employees who are required to work, 
be given a day off in lieu at some later date at the convenience 
of the Department Head. 

- LOST 

(Aldermen Bowers, Gibson, Hardwick, Linnell, Marzari, 
Massey, and Volrich opposed) 

MOVED by Aid. Marzari, 

THAT the foregoing motion of Alderman Harcourt be tabled, and 
in the meantime, the City Manager discuss the arrangements with the 
Union and submit a report on such arrangements with costs involved. 

- LOST 

(Aldermen Bowers, Gibson, Harcourt, Hardwick, Linnell, 
Massey, Rankin and Volrich opposed) 

MOVED by Aid. Massey, 

THAT the motion of Alderman Harcourt be amended by striking out 
the words "under the jurisdiction of the V.M.R.E.U. and C.U.P.E. 
Local 1004" and adding the following: 

"FURTHER THAT this action by Council be recommended to 
Police, Library and Park Boards." 

- LOST 

(Aldermen Bowers, Gibson, Harcourt, Hardwick, Marzari, 
Rankin and Volrich opposed) 

The amendment having lost, the motion of Alderman Harcourt 
was put and LOST. 
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REPORT REFERENCE (cont'd) 

Traffic During Construction 
of Block 51, 61 and 71 

The City Engineer gave a detailed report with respect to 
Clause 1 of the Manager's Report (Fire and Traffic Matters), 
dated December 6, 1974, dealing with traffic arrangements during 
cons'truction of the Provincial Government Complex (Blocks 51, 61 
and 71) . 

MOVED by Aid. Harcourt, 

THAT relief from traffic disruption be obtained by using 
two lanes on Robson Street between Howe and Hornby for both buses 
and automobiles during the second half of construction of this 
project. 

(Not Put) 

MOVED by Aid. Linnell, 

THAT relief from traffic disruption be obtained by using 
two lanes on Robson Street between Howe and Hornby for both buses 
and automobiles continuously. 

- CARRIED 

(Aldermen Bowers, Harcourt, Rankin and Volrich opposed 

Transit Routes in the 
Marpole Area 

The Assistant City Engineer - Traffic and Transportation, 
reported in detail with respect to Clause 1 of the Department 
Report (Fire and Traffic Matters) dated December 6, 1974, concerning 
transit matters in the Marpole Area. 

Following the explanation, it was 

MOVED by Aid. Harcourt, 
THAT 

(i) Council instruct the Bureau of Transit to operate the 
P.S.L. service to Victoria via Marine Drive - Hudson 
Street - 71st Avenue - Oak Street; 

(ii) Council instruct the Bureau of Transit to operate the 
Marine Drive service via Hudson Street - 71st Avenue - 
Oak Street. 

- CARRIED UNANIMOUSLY 

COMMUNICATIONS OR PETITIONS 

1. Grant Request - Rental 
of Q.E. Playhouse 

Under date of November 27, 1974, the Friends of Chamber 
Music submitted a request for a grant of $270.00 to cover the 
rental of the Queen Elizabeth Playhouse for a performance on 
April 6, 1975. 

MOVED by Aid. Bowers, 

THAT approval be granted to the Friends ol' Chamber Music 
for a grant of $270.00 to cover the rental of the Queen Elizabeth 
Playhouse for their performance to be held on April 6, 1975. 


- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 
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COMMUNICATIONS OR PETITIONS (cont'd) 

2. Appeal re Subdivision of 
2991 West 42nd Avenue 

Council noted the following letter submitted by Lando & Compan 
Barristers, dated November 25, 1974: 

At the meeting of Council of May 14th, 1974, Council 
passed the following resolution with respect to the above- 
noted property :- 

"That Council advise the Approving Officer it has no 
•objection to the subdivision of this property subject 
to the Director of Planning reporting back after 
having canvassed property owners in the neighbourhood 
to obtain their reaction to the subdivision proposed". 

On October 1st, 1974, Council ratified the said resolution 
by receiving the Canvass Report of the Director of Planning 
"for information". 

Accordingly, in October 1974, Dr. M. Huculak submitted 
a formal application for subdivision of his property to the 
Approving Officer and the same was rejected by the Approving 
Officer by letter to Dr. Huculak dated November 15, 1974, 
despite Council's said advice and the recognized need for more 
land being made available in the City of Vancouver. 

As we are of the opinion that the applicant's application 
has merit, we appealed the decision of the Approving Officer to 
the Supreme Court of British Columbia on November 21st, 1974, 
on behalf of Dr. Huculak by issuance of a Petition and Supporting 
Affidavit, true copies of which are enclosed herewith for your 
information. We are also enclosing herewith a copy of our letter 
to your Legal Department of today's date, the contents of which 
are self-explanatory. 

The purpose of this letter is to enlist your support 
and to point out the difficulties' faced by our client and 
probably other individuals in dealing with City Hall bureaucracy. 

MOVED by Aid. Harcourt, 

THAT the foregoing letter be received and no further action 
be taken. 

- CARRIED UNANIMOUSLY 

3. Appeal re Fish 
Peddler's License 

Council noted a letter from Mr. B. Costain, under date of 
November 30, 1974, requesting to appear before Council concerning 
his application for a fish peddler's license. The Health By-law 
prohibits the sale of fish from door to door or on City streets 
and Mr. Costain wishes to sell fresh crab from a truck on the 
City's streets. 

MOVED by Aid. Harcourt, 

THAT the delegation request from Mr. Costain be approved. 

- CARRIED UNANIMOUSLY 

4. Proposed Closure of Oakridge 
Shopping Centre Entrances on 
45th Avenue 


MOVED by Aid. Harcourt, 

THAT the delegation request from Woodward Stores (Vancouver) 
Limited, to appear as a delegation on December 17, 1974, opposing 
the Official Traffic Commission's recommendation regarding the 
closure of Oakridge Shopping Centre entrances on 45th Avenue, be 
granted. 


- CARRIED UNANIMOUSLY 


Regular Council, December 10, 1974 

COMMUNICATIONS OR PETITIONS (conf d) 


15 


5 . Future Use of West 37th Avenue 

MOVED by Aid. Harcourt , 

THAT the request of Mr. Peter Wallbridge to appear as a 
delegation on December 17, 1974, concerning the future use of 
West 37th Avenue, be granted. 

- CARRIED UNANIMOUSLY 

6. VanDusen Botanical Gardens - 
Proposed Forest Education and 
Information Building: Draft 
Agreement 

Council was advised that the Park Board at its meeting on 
November 25, 1974, had approved a draft agreement with MacMillan 
Bloedel Ltd. , in connection with the VanDusen Botanical Gardens - 
proposed Forest Education and Information Building. 

The Park Board requested the Mayor and City Council to approve 
and finalize the agreement. 

MOVED by Aid. Hardwick, 

THAT the Council approve the agreement between MacMillan Bloedel 
Ltd. , the Park Board and the City with respect to the proposed Forest 
Education and Information Building in the VanDusen Botanical Gardens. 

- CARRIED UNANIMOUSLY 

7. Permission to Hold a Tag Day 
on December 21, 1974 


Council noted a letter from the Vancouver Pacific Swim Club 
dated December 4, 1974, requesting permission to hold a tag day 
on December 21, 1974, to raise funds for the Swim Club. 

MOVED by Aid. Hardwick, 

THAT a tag day on the City streets not be permitted, and the 
organization be advised of the City's policy and also that it can 
tag on private properties such as shopping centres, bus depots, etc., 
providing permission is obtained from the owners. 

- CARRIED 

(Aldermen Harcourt and Rankin opposed) 

MOVED by Aid. Hardwick, 

THAT the letter from the Vancouver Pacific Swim Club be forwarded 
to the Park Board to reinforce Council's previous request to the Park 
Board that the operation of pools and rinks be removed from the income 
operations and placed under recreation program operations. 

- CARRIED 

(Alderman Linnell opposed) 

MOVED by Aid. Linnell, 

THAT the foregoing motion of Alderman Hardwick be tabled to the 
next meeting of Council for further consideration. 

- LOST 

(Aldermen Bowers, Gibson, Harcourt, Hardwick, Marzari, 
Massey, Rankin and Volrich opposed) 

The motion of Alderman Linnell to table having lost, the motion 
of Alderman Hardwick was put and CARRIED. 
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8, Oakridge Traffic - Tisdall 
Street at 45th Avenue 

MOVED by Aid, Linnell, 

THAT the request by Mr, H, Jones, on behalf of the residents 
of the Oakridge area, to appear as a delegation concerning the 
traffic condition on Tisdall Street at 45th Avenue, which will be 
the subject of a report from the Official Traffic Commission on 
December 17, 197 4, be approved, 

- CARRIED UNANIMOUSLY 

9 , Free Downtown Xmas 
Shoppers ' Bus 

At the last meeting of Council, the Mayor was requested to 
attempt to persuade the Downtown Business Community to subscribe 
50% of the total cost of a free Downtown Christmas shoppers' bus 
for 1974, with the City providing the remaining 50% of the funds, 
if the Mayor was successful in his endeavours. 

Pursuant thereto, the Mayor submitted a memorandum dated 
December 6, 1974, as follows: 

Time has run out on the free Shoppers Bus. The DBA 
and downtown department stores are not prepared to 
subsidize the bus. A number of the smaller merchants, 
represented through the DBA, feel that the bus is 
harmful to their Christmas business as it takes some 
pedestrians off the streets between the major department 
store clusters. 

The DBA feels that we should try this year without a 
free bus service and monitor the results. If the bus 
is missed, they would be prepared to share in the fin- 
ancing of a free bus next year. 

MOVED by Aid. Volrich, 

THAT, providing it is still possible to do so, a free Downtown 
Christmas shoppers' bus for 1974, be arranged and the City provide 
all costs, 

- CARRIED 


(Aldermen Bowers, Harcourt and Marzari opposed) 
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MANAGER'S, DEPARTMENT AND OTHER REPORTS 


A. MANAGER'S GENERAL REPORT 
December 6, 1974. 


Finance Matters 
(December 6, 1974) 

Council considered this report, which contains six clauses, 
identified as follows: 

Cl.l. Grant Request for Whale Banners from 

Greenpeace Foundation. 
Cl.2. Queen Elizabeth Theatre - Restaurant 

and Liquor Lease . 
Cl.3. Business Tax Valuation Staff. 
Cl.4. Business Tax and Local Improvements. 
Cl.5. Downtown Information Service. 
Cl.6. Area Planning Priorities and Staffing. 

The Council took action as follows: 


Grant Request for Whale Banners from 
Greenpeace Foundation. (Clause 1) 

MOVED by Aid. Massey 

THAT a grant of $200 to the Greenpeace Foundation be approved, 
to permit them to purchase from the City one hundred surplus decorative 
street banners. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
(For Council Action on Clauses 2,3,4 see page 20) MAJORITY. 
(For Council Action on Clause 5 & 6 see page 19) 


Social Service and Health Matters, 
(December 6, 1974) 

Immigrant Services Centre : South-East 
Sector of the City of Vancouver. 
(Clause 1) 

MOVED by Aid. Bowers, 

THAT the following recommendations contained in this report 
be approved: 

an I«ai«t«nt Services Centre be established In south-east 
Vancouver; 

City Council approve the addition of one fu4.1 time Nurse and 
one full time Health Aid Interpreter to the City Health 
Department at a cost of $11,951 for 6 months from January Ist 
to June 30th, 1975; 

the City Council approve funds in the amount of $8,15A for the 
payment of rent, heati light, and phone for the proposed 
Immigrant Services Centre In the South-cast sector of the 
City on a six-month basis, pending the results of the evalua- 
tion of this service; and the Supervisor of Properties & Insurance 
be instructed to locate suitable premises. 

the Director of Social Planning and the Medical Health Officer, 
In co-operation with the Management Committee established to 
oversee the operation of the Centre, report back to the Standing 
Committee of Council on Social Services by May 30th, 1975 on 
the success or failure of the service and future funding. If 
required ; 


Cont'd. 
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Immigrant Services Centre: South-East 
Sector of the City of Vancouver. 
(Clause 1) (Cont'd) 


(5) the foregoing recommendations be approved subject to the 
condition that the Department of Manpower and Immigration 
fulfills its commitment to pay the salaries of two staff; 

the Project Co-ordinator and the Administrative Assistant and 
also provide a Manpower Officer; 

(6) in the event the service is not fully staffed by January 1st, 
1975 that the six month period of City funding commence from 
the date of full staffing and the report to the Social 
Services Committee be five months thereafter. 

the salary and classification of the Nurse and Health Aid 
Interpreter positions be subject to review by the Director 
of Personnel Services and a report to the City Manager. 


- CARRIED UNANIMOUSLY 


II. Report from Alderman Marzari, vice Chairman, 
and Alderman Gibson, Member, Standing 
Committee on Social Services. 
November 28, 1974 . 

The Council considered this report, which contains six 
clauses, identified as follows: 

Cl.l. Alliance of Handicapped - Request for Assistance 

with Transportation Requirements. 
C1.2. Acoustics in Committee Room No. 1. 
Cl.3. City Centre Youth Resources - Request for Funding 

for Nurse and Medical Equipment. 
Cl.4. Board of Police Commissioners - Information Report. 
C1.5. Vancouver Gay Information Service - Grant Request. 
C1.6. Neighbourhood Services Association - Grant Request 

for $120,000. 

The Council took action as follows: 

City Centre Youth Resources - 
Request for Funding for Nurse 
and Medical Equipment . (Clause 3) 

MOVED by Aid. Marzari 

THAT recommendation (a) of Alderman Marzari, Vice-chairman and 

Alderman Gibson, Member, of the Committee, be approved after amendment 
as follows: 

'THAT Council approve an amount of up to $7,000 to 
provide funds for the Health Department to provide 
a nursing service for use by the Family and 
Children's Service facilities (52 Water Street). 
These funds will pay the cost of a Nurse for six 
months (three evenings per week) and up to $1,000 
for purchase of medical equipment and supplies.' 


AND FURTHER THAT recommendation (b) be approved. 

- CARRIED UNANIMOUSLY. 
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Building and Planning Matters, 
(December 6, 1974) 

The Council considered this report, which contains two 
clauses, identified as follows: 

Cl.l. Operations - Heather Street Marina. 
Cl.2. Illegal Suites. 

The Council took action as follows: 

Operations - Heather Street 
Marina (Clause 1) 

MOVED by Ald.Hardwick 

THAT the recommendation of the City Manager, contained in this 
clause, be approved. 

- CARRIED UNANIMOUSLY 

(For Council action on Clause 2 see page 20) 

Finance Matters, 
December 6, 1974. 

Area Planning Priorities 
and Staffing (Clause 6) 

MOVED by Aid. Marzari 

THAT consideration of this clause be deferred to the 
meeting of Council, at which time the Director of Planning 
a report reference on the Local Area Planning Program. 

- CARRIED 

(Aid. Harcourt, Hardwick, Rankin and Volrich opposed) 


Downtown Information 
Service (Clause 5) 

MOVED by Aid. Volrich 

THAT the recommendations of the City Manager, contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 


Works and Utility Matters, 
(December 6, 1974) 

The Council considered this report, which contains two 
clauses, identified as follows: 

Cl.l- Watermain installations - 1974 Capital Budget. 
Cl.2. Tender No. 52-74-1 - Lumber. 

The Council took action as follows: 
Clauses 1 and 2 . 
MOVED by Aid. Linnell 

THAT the recommendations of the City Manager, contained in 
clauses 1 and 2 of this report, be approved. 

- CARRIED UNANIMOUSLY 


next 
provide 
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Building and Planning Matters, 
December 6, 1974. 

Illegal Suites (Clause 2) 

MOVED by Aid. Linnell 

THAT the recommendations of the City Manager, contained in 
clause 2 of this report, be approved. 

- CARRIED UNANIMOUSLY 


Fire and Traffic Matters 
(December 6, 1974.) 

Traffic Arrangements During Construction 
of the Provincial Government Complex. 
(Blocks 51,61,71) (Clause 1) 

For Council action on this report, see page 13. 


Finance Matters, 
December 6, 1974 . 

Queen Elizabeth Theatre - Restaurant 
and Liquor Lease (Clause 2) 

MOVED by Aid. Bowers, 

THAT a Committee of Council, comprised of Alderman Bowers, 
Alderman Volrich and the City Manager be appointed for the purpose 
of negotiating a new lease and license with Adrina Holdings Ltd., 
with respect to the Queen Elizabeth Theatre Restaurant and Liquor 
Lease . 

- CARRIED UNANIMOUSLY 

Business Tax Valuation Staff 
(Clause 3) 

Business Tax and Local Improvements 
(Clause 4) 

MOVED by Aid. Gibson 

THAT the recommendations of the City Manager, contained in 
clauses 3 and 4 of this report, be approved. 

- CARRIED UNANIMOUSLY 

Personnel Matters 
(December 6, 1974) 

Council considered this report, which contains three clauses, 
identified as follows: 

Cl.l. Three Additional Clerical Positions - 

Police Department. 
Cl.2. Librarian - Britannia Complex T,ibrary. 
Cl.3. Salary and Classification Review, One New I'osition, 

Librarian I - Catalogue Division, Vancouver Public 

Library . 

The Council took action as follows: 

MOVED by Aid. Linnell 

THAT the recommendations of the City Manager, contained in 
clauses 1,2 and 3 of the report, be approved. 

- CARRIED UNANIMOUSLY 
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Board oT Administration, July }, 1970 .... (PROPERTIES) . . . . k- 
INFORMATION 

5. Continental Hotel - 

Residence for Transient Women 

City Council at its meeting February Zh,, 1970, approved the 
recommendations that: 

a) The tenancy of Mr. W.R. Sutton be terminated; 

b) The residents be relocated without undue hardship; 

c) An architect be appointed to prepare preliminary drawings 
and obtain estimates. Subsequent to approval of the 
estimates, he be appointed to prepare working drawings, 
call for tenders, recommend a contractor and supervise 
the contract to completion; 

d) i. A sum of money be approved as a supplementary budget 

item when the architect brings forward bids received 
in response to a tender call. The award of the 
contract to be in accordance with City policy. 

ii. The money so advanced be recouped as rental over the 
life of the project (minimum of five years) with 
interest charged at 8ig^ per annum. 

e) The Board of Administration be authorized to submit the 
complete proposals to the Provincial Government for their 
endorsation and financing. 

The position now is that Mr. Sutton has terminated his 
tenancy and the Supervisor of Property and Insurance, working 
with the Acting Administrator of Social Service, was able to 
relocate residents so that the building is now vacant. 

The architect prepared preliminary drawings and estimates 
which were reviewed by City and Provincial officials. As a 
result of the review, a letter dated June 2l\., 1970, has now 
been received from the Deputy Minister of Social Improvement, 
Rehabilitation and Human Resources which states in part: 

"This ... is to advise you that my Minister, The Honourable 
P. A. Gaglardi, now agrees we should go forward with this 
project. This is subject, of course, to the review recently 
made ... in connection with the cost of renovations, 
furnishings, etc. The projected per diem is as follows: 

Operating costs $1.70 

Amortization of renovations .69 

Rent and taxes .21 

Food 1.50 


$1^.10 


The Province is prepared to participate on the usual sharing 
basis." (which is: S0% Federal, 30^ Provincial, Z0% Municipal) 

The revised architect's estimates which includes contractors' 
profit and architect's fees, amount to $300,000 which, to- 
gether with the estimated cost of furniture at $30,000, 
indicates a required advance from the City of $330,000. It 
has been agreed with Provincial officials that this advance 
will be recouped by the City over a period of ten years, with 
interest at 8ig^ per annum. The estimated annual payment will, 
therefore, be $50,292 per annum, payable monthly. This is 
equivalent to a per diem rate of 69$z^ per available bed space. 


continued . . . / 5 
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Property Matters 
December 6, 1974 . 

The Council considered this report which contains six clauses, 
identified as follows: 

Cl.l. Lease of 1564 West 6th Avenue - Civil Defence 

Accommodation . 
CI. 2. Acquisition for Family Housing Site III, Lot 8, 

Sub. A. Block 108, D.L.'s 36 & 51, 4811 Boundary 

Road . 

Cl.3. Rental Increase - H.M.C.S. Discovery, (Deadman's 

Island) Police Training Academy. 
CI. 4. Lots A to G, Lot 10, and Adjacent Lane, Block 2, 

N.W.33 Section 24, T.R.S.L. Situated S .E Corner of 

Venables and Renfrew Streets. 
Cl.5. Lease of portion of Waterlot 'A' D.L. 2064, 

Plan 5568, 215 West 1st Avenue. 
Cl.6. Demolitions. 

The Council took action as follows: 

MOVED by Aid. Hardwick 

THAT the recommendations of the City Manager contained in 
Clauses, 1,2,3,4,5 of this report be approved, and Clause 6, be 
received for information. 

- CARRIED UNANIMOUSLY 


B . DEPARTMENT GENERAL REPORT 
December 6, 1974. 


Building and Planning Matters 
(December 6, 1974) 

The Council considered this report, which contains three 
clauses, identified as follows: 

Cl.l. Proposed Amendment to the Sign By-law to Accommodate 

Face Changes to Non-conforming Signs. 
Cl.2. Proposed Amendment to Sign By-law - Height of 

Billboard . 

Cl.3. "Locked In" Lot at 2331 Triumph Street. 

The Council took action as follows: 

Proposed Amendment to the Sign By-law to 
Accommodate Face Changes to Non-conforming Signs 
(Clause 1) 

MOVED by Aid. Massey 

THAT the Director of Planning be instructed to submit the 
proposed amendment to the Sign By-law, as detailed in this clause, 
to a Public Hearing. 

- CARRIED UNANIMOUSLY 


Cont 'd 
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Proposed Amendment to Sign By-law - Height 
of Billboard (Clause 2) 


MOVED by Aid, Massey 

THAT the Draft Amendment to the Sign By-law be amended to 
read as follows, and the Director of Planning be instructed to 
submit this proposed amendment to a Public Hearing, 

"That Section 6(8) (c) of the Sign By-law No. 4810 
be amended to read as follows : 

' The maximum height of a 'trio' billboard 
shall not exceed 20 feet above grade.' " 

- CARRIED UNANIMOUSLY 

* Underlining 

denotes amendment. 


"Locked In" Lot at 2331 Triumph Street, 
(Clause 3) 

MOVED by Aid, Massey 

THAT the requests of Louis & Maria Pcreira, and F,H. Briscoe 
of Landmark Corporation Ltd,, to appear as delegations on this 
matter, be approved, 

- CARRIED UNANIMOUSLY 


Fire and Traffic Matters 
(December 6, 1974) 

Transit Routes in the Marpole Area 
(Clause 1) 

For Council action on this report see page 13, 


F. Illegal Suites - 
Hardship Cases 

The Special Committee re Illegal Suites - Hardship Cases, 
submitted the following report, under date of November 29,1974. 

"The Committee of Officials has considered the following requests 
under the policy established by Council concerning Illegal 
Suites - Hardship Cases, and reports as follows: 

(a) The following applications recommended for approval by 
the Sub-Committee be approved: 

Nancy Lee McQuade (tenant) , 235 East 63rd Avenue 
Mrs. Lena Arundel (tenant) , 4444 West 2nd Avenue 
Neropi Kaliris (owner) , 3457 West 3rd Avenue 
Sylvia Marian Giroux (tenant) , 2491 East 19th Avenue 
Alan Tilke (owner) , 4211 Granville Street 
Mrs. Grace Petruk (tenant) , 1073 West Broadway 


Cont 'd 


Regular Council, December 10, 1974 

MANAGER'S, DEPARTMENT AND OTHER REPORTS (Cont'd) 


23 


Illegal Suites - 
Hardship Cases (Cont'd ) 

(b) the following applications be approved for one year from 
the date of this Resolution: 


David J. Allan (tenant) , 8031 Hudson Street 
Mr. & Mrs. R. T. Baker (tenants) 2626 West 41st Avenue 
K. C. Sherwood (tenant), 2955 Arbutus Street 
Maureen Lawson (tenant) , 4538 West 15th Avenue 
Dilbagh Singh Bains (owner) , 3525 Adanac Street 
Stanley P. Ginther (tenant) , 1336 West 14th Avenue 
Pamela M. Semochuk (tenant) , 1323 West 71st Avenue 
Hans Gust (owner) , 1364 East 12th Avenue 
Motoharu Iraanishi (tenant) , 2889 Highbury Street 
Christos Kyriakopoulos (owner) , 74 West 21st Avenue 


(c) the following application be approved for six months 
from the date of this Resolution: 


Amrik Nijjar (owner), 3174 Kings Avenue 


(d) in respect to the above mentioned, the City Building 

Inspector be instructed to withhold enforcement action 
and to carry out the policy as adopted by Council on 
December 17, 1963, and as amended by Council on November 
10, 1964." 


(e) the following applications be not approved: 


Jim Bowcock (tenant) , 2279 Nanaimo Street 
Ajaib Singh Shokar (owner) , 4995 Inverness Street 
Mrs. Marge White (owner), 2176 East 61st Avenue 
Malkiat Singh (tenant) , 3139 East 14th Avenue 

MOVED by Aid. Bowers 

THAT recommendations (a) (b) (c) and (d) of the report be 
approved and that the applications referred to in recommendation 
(e) be approved for one year from the date of this resolution. 


- CARRIED UNANIMOUSLY 
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I . Report of Standing Committee on 
(i) Finance and Administration. 

November 28, 1974. 


The Council considered this report, which contains three 
clauses, identified as follows: 

Cl.l. Price of Closed Street and Lane - 

Pendrell Street between Burrard and Thurlow. 

Cl.2. Skills Producing Industrial Complex for Low 
Income People. 

Cl.3. Development Permit Application Process. 

The Council took action as follows: 

Price of Closed Street and Lane - 
Pendrell Street between Burrard and Thurlow 
(Clause 1) 

MOVED by Aid. Gibson 

THAT in order to expedite the construction of the already 
authorized extension to St. Paul's Hospital, the section of Pendrell 
Street and the lane described in the report of the Standing 
Committee on Finance and Administration dated November 28, 1974, 
be conveyed to St. Paul's Hospital for the sum of $1.00. 

FURTHER THAT if the hospital successfully recoups the 
market value of this conveyed lane from the Provincial Government, 
the hospital then pay the City the market value of the said lane 
($809,270.00). In the event that the conveyed lane is not used for 
hospital purposes it shall revert to the City. 

- CARRIED 

(Aid. Bowers and Linnell opposed) 

ii)MOVED by Aid. Hardwick 

THAT the communication from St. Paul's Hospital on this 
matter, be received. 

- CARRIED UNANIMOUSLY 

Skills Producing Industrial Complex 
for LOW Income People . (Clause 2) 

MOVED by Aid . Hardwick 

THAT this clause in the Committee's report be approved. 

- CARRIED UNANIMOUSLY 


Development Permit Application 
Process (Clause 3) 

MOVED by Aid. Bowers, 

THAT the recommendations of the Committee contained in this 
clause, be approved. 


- CARRIED UNANIMOUSLY 
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II. Report from Alderman Marzari, Vice-chairman, 
and Alderman Gibson, Member, Standing 
Committee on Social Services. (Cont'd) 

Alliance of Handicapped - Request for 
Assistance with Transportation Requirements 
(Clause 1) 

MOVED by Aid. Marzari 

THAT the recommendations of Alderman Marzari , Vice-chairman 
and Alderman Gibson, Member of the Committee, be approved. 

- CARRIED UNANIMOUSLY 


Acoustics in Committee Room No . 1 . 
(Clause 2) 

MOVED by Aid. Marzari 

THAT the recommendation of Alderman Marzari and Alderman 
Gibson, contained in this clause, be approved. 

- LOST 

Aid. Bowers, Harcourt, Hardwick, Linnell, Massey, 
Rankin, Volrich and Mayor opposed) 


Clause 3 . 

For Council action on this clause see page 18. 

Board of Police Commissioners - 
Information Report (Clause 4) 

MOVED by Aid. Linnell 

THAT consideration of this clause be deferred to the special 
meeting of Council with the Police Department on January 16,1975. 

- LOST 

(Aid. Harcourt, Hardwick, Marzari, Rankin and Volrich opposed) 

MOVED by Aid. Marzari 

THAT the recommendation of Alderman Marzari and Alderman 
Gibson, contained in this clause, be approved. 

- not put 

MOVED by Aid. Volrich 

THAT the letter, dated November 22, 1974, from the Secretary 
of the Board of Police Commissioners be received and that the 
Chief Constable or his representative be requested to appear before 
the Social Services Committee to explain more fully why the East 
Hastings Area cannot now be policed at the same level as it was in 
1973. 

- CARRIED 


(Aid. Marzari and Rankin opposed) 
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Vancouver Gay Information Service - 
Grant Recpuest - (Clause 5) 

Neighbourhood Services Association - 
Grant Request for $120,000. (Clause 6) 

MOVED by Aid. Marzari, 

THAT the recommendations of Alderman Marzari, Vice-chairman, 
and Aid .Gibson, Member of the Committee, contained in clauses 5 
and 6 of this report, be approved. 

- CARRIED UNANIMOUSLY 


Report of Standing Committee on 
Waterfront and Environment. 
November 28, 1974. 


The Council considered this report, which contains five 
clauses, identified as follows: 

Cl.l. Eraser River Street Ends. 

Cl.2. Dogs. 

Cl.3. Final Report - Waterfront Steering Committee. 

Cl.4. Waterfront Working Committee - Status Report. 

Cl.5. Waterfront Planning Study - Stage IV - Implementation. 

The Council took action as follows: 


Eraser River Street Ends 
(Clause 1) 

MOVED by Aid. Linnell 

THAT consideration of this clause be deferred to the next 
meeting of Council. 

- CARRIED UNANIMOUSLY 

Clauses 2,3,4 and 5 . 

MOVED by Aid. Linnell 

THAT the recommendations of the Committee, contained in 
clauses 2,3,4 and 5 be approved. 

- CARRIED UNANIMOUSLY. 
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IV. Report from Standing Committee on 
Community Development. 
November 28, 1974. 


The Council considered this report, which contains five 
clauses, identified as follows: 

Cl.l. Neighbourhood Pub Application - 1403 Commercial Drive. 
CI. 2. City-owned Lands - D.L.753, Blocks G-K, 

Situated between Commercial and Findlay. 
CI. 3. Street Vending Permit - Mr. Alain Straub. 
Cl.4. Street Vending Permit - Mr. Ram Roop. 
CI. 5. Street Vending Permit - Mr. Paul Calder. 

The Council took action as follows: 

Clauses 1,2,3,4 & 5 . 

MOVED by Ald.Volrich 

THAT the recommendations of the Committee contained in 
clauses 1 and 2 be approved, and clauses 3,4 and 5 be received 
for information. 

- CARRIED UNANIMOUSLY 

(Alderman Hardwick voted against Clause 1) 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Linnell 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Linnell 
SECONDED by Aid . Hardwick 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


MOTIONS 

MOVED by Aid. Bowers 
SECONDED by Aid. Marzari 

THAT WHEREAS some inspectors in the City's Department of 
Permits and Licenses have been telling property owners in 
residential zones near the P.N.E. that such owners have a right 
to lease out parking spaces on their property. 

AND WHEREAS this is not Council's interpretation of the 
Zoning and Development By-law, 

THEREFORE BE IT RESOLVED Council direct the Department of 
Permits and Licenses to cease giving the aforesaid advice, and 
to correct the information already given out . 


Continued . 
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MOTIONS (Cont'd) 


EXPLANATION 

Schedule A of the Zoning By-law (Pg.205) under Section 1(4) 
permits without a development permit. 

"The renting of garage space in any RA, RS or RT district, 
where such is surplus to the number of automobiles used 
by the persons living on the site." 

"Parking Garage (Private)" is defined in the act (page 5) 

"Parking Area (Private) " is also defined as "an open area 
of land used or intended to be used for the same purposes 
as a private garage . 

The Dept. of Permits and Licenses has concluded that since 
Parking Area is used for the same purposes as Private 
Garage, therefore if the By-law permits the lease of space 
in a private garage, it also permits the lease of parking 
areas. They have assumed that the area which can be so 
leased is the same as the maximum area of a garage that 
legally could have been constructed on the site. 

This interpretation is not shared by the Director of 
Legal Services. 

- CARRIED UNANIMOUSLY 


NOTICE OF MOTION 


The following Notice of Motion was submitted by Alderman 
Volrich and recognized by the Chair. 

Designation of Heritage Buildings, 
Structures and Lands. 


WHEREAS : 

a) Section 564A of the Charter now authorises the Council 
by By-law to designate "heritage" buildings, structures 
and lands. 

b) Subsection 4 of Section 564A requires that the establish- 
ment of a Heritage Advisory Coininittee be approved by a 
By-law adopted by an affirmative vote of at least two 
thirds of all the members of Council. 

c) There is no similar two thirds majoritv requirement for 
the approval of "heritage" designations despite the fact 
that certain important consequences and limitations attend 
such designations. 

d) Such designations can presently be approved by a simple 
majority of Council and the designation can similarly be 
reversed by a simple majority of Council in another year, 
thus giving such designations very limited meaning and 
importance . 

THEREFORE BE IT RESOLVED THAT the Director of Legal Services be 
requested to bring forward amendments to Section 564A of the 
Charter, or other statutory amendments to achieve the same purpose, 
which will require that "heritage" designations be approved by a 
two thirds majority of all members of Council and that decisions 
to reverse such a designation by any Council in a subsequent year 
shall also require a two thirds majority of all members of Council. 


At this point in the proceedings. Alderman Linnell 
left the meeting. 
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ENQUIRIES AND OTHER MATTERS 

Alderman Bowers referred to a request from Jack Lee 

and Miss Doris Wilson of the P.N.E. 
requesting consideration of a grant 
towards the operation of a "Carol-Van" 
This Van would be operated from 
6.30 to 10 p.m. December 19,20,21 
and 22, 1974, and would travel 
through a different area of the 
City each night. 


MOVED by Aid. Bowers 
SECONDED by Aid. Marzari 

THAT the City approve a grant of $2,000 to the "Carol- Van" 
Association . 

- LOST 

(Aid. Hardwick, Massey, Rankin and Volrich opposed) 

A Tie-vote resulted and therefore the Motion was 
declared LOST, 


DELEGATION 

Recycling West Coast Salvage Building . 

MOVED by Aid. Hardwick 

SECONDED by Aid. Massey 

THAT Council hear a delegation from Mr. Jim Land on the matter 

of the West Coast Salvage Building. 

- CARRIED UNANIMOUSLY 

Mr. Land addressed the Council and put forward the proposal 
that the portion of the West Coast Salvage Building still remaining 
be preserved for a further period of time and be used by the City 
winter works crews working on the sea wall in False Creek. He 
also advised Council of his proposal to institute a competition 
with an award of $1,000 for suggestions with respect to re-cycling 
of the materials salvaged from the West Coast Salvage Building. 

MOVED by Aid Massey 
SECONDED by Aid. Hardwick 

THAT the City Engineer and the False Creek Development 
Consultant review the feasibility of Mr. Land's proposals with 
respect to re-cycling of salvageable materials from the West Coast 
Salvage Building to include possible use of some of this material in the 
Winter works and other projects respecting False Creek development, 

- CARRIED UNANIMOUSLY 


The Council adjourned at 10.20 p.m. 


Manager's Report, December 6, 1974 


(WORKS - 1) 


WORKS AND UTILITY MATTERS 
CITY ENGINEER'S REPORT 


RECOMMENDATIONS : 


1. Watermain Installations - 19 74 Capital Budget 
The City Engineer reports as follows: 

"On October 22nd, 1974, Council approved the design proposals for the 
Broadway Beaut if icat ion Project and authorized initiation of local improvement 
proceedings. Subject to the approval by a Court of Revision in early March, 
this work is scheduled to start by the end of March 1975. 

The existing watermain on Broadway from Waterloo Street to Vine Street 
(the full length of the beaut if icat ion project and two adjacent blocks) is an 
old 12" steel main with a long leak history, and it requires replacement. 

Because of insufficient lead time between the Court of Revision date 
and start of the surface work, and also because this watermain replacement work 
has to be done in any event, this item is submitted for Council's approval at 
this time. 

The total cost of the watermain replacement work is estimated at $210,000. 

I RECOMMEND that the Broadway watermain replacement be approved and that 
the required $210,000 be appropriated from the following 1974 Water Works 
Capital Accounts: 


The City Manager RECOMMENDS that the foregoing be approved. 


2 . Tender No. 52-74-1 - Lumber 

Tenders for the above were opened on November 25, 1974 and referred to the 
City Engineer emd Purchasing Agent for report. The officials concerned 
report as follows t 

"A working copy of the tabulation is on file in the Purchasing Agent's Office, 

Bight bids were received on a total of 21 items. We are recommending accept- 
ance of the low bid in each Instance with the following exceptions! 

Item 15 is not required and is therefore cancelled, 

Weldwood of Canada Limited submitted the low bid on item 10 (total value 
$1647,24), but their product did not meet grading specifications, 

Sengara Lxirabor Sales submitted the low bid on Item 6 (total value $1501,18) 
for a total saving of $21,72, It is our opinion that the small saving does 
not warrant an additional contract, 

RBCCMMENDATION 

The City Engineer and E>urchasing Agent recommend acceptance of the following 
bidet 

Doman Industries Ltd, - 11 items for $109,575,17, 
'orthcoast Forest Products Ltd, - 4 items for $36,681,50, 


128/7901 
128/7902 
128/7903 


'City Subdivision - Unappropriated' $84,800 
'Short Notice Projects - Unappropriated' $85,200 
'Prior to Paving - Unappropriated' $40,000 


$210,000 


M 


Sen 


Western Wholesale Lumber Ltd, - 3 items for $6,052,94, 


Cont 
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Board of Administration, July 3, 1970 . . . . (PROPERTIES) 3 

Item No. ^ cont'd 

The City Engineer in a letter dated March 3, 1970, stated 
in part: 

"We have reviewed your request of February 23, 1970, 
that the term of the proposed lease to the YWGA be 
extended . . . 

Until such time as the Brockton Grossing Consultants 
have finalized their designs . . . and these have been 
adopted . . . , we will not know if there will in fact 
be any involvement with the above property. We had felt 
that five years was reasonable to allow for such decision 
making . . . 

Since preliminary plans of the bypass do not, at this 
time, involve this property, except for some effect on 
the already restricted access, it is our judgement 
that there is a greater than Sofo chance it will not be 
involved in the final bypass plans ..." 

In accordance with the Council action of February 2l|, 1970, 
the City Building Inspector has instructed the architect 
to prepare working drawings, call for tenders and recommed 
a contractor. . 

Your Board submits the above report for INFORMATION. 
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RECOMMENDATION 

6. Gordon House Day Care 

1100 Block Pendrell Street 

The Supervisor of Property and Insurance reports as follows: 

"Reference is made to Board of Administration report to 
Council, Social Services & Health Matters, Item 1, 
dated May 8, 1970, adopted by Council May 12, 1970, 
wherein the City authorized the use and occupancy of 
Lot 1+ & W5g Lot 3, Block 22, D.L. l85 and portions of 
the dwelling thereon known as II30 Nelson Street, to 
Gordon House Neighbourhood Services Association at a 
nominal rental, for playground space for pre-school 
children registered in the Day Care Centre prograinme 
at Gordon House. 

Gordon House Neighbourhood Services Association has 
now submitted a request for the use of Lot 19 Ex. E. 27', 
Block 23, D.L. 185 on an annual lease basis, for use as 
a day care operation until such time as the property 
is required for park development. They propose to 
locate on the site a prefabricated building to provide 
facilities for washrooms, meals, rest periods and storage 
of equipment. 

Block 23, bounded by Bute, Comox, Thurlow and Pendrell 
Streets, is the proposed site of the West End Park- 
Site #7. It is now approximately S0% City-owned. 

The subject property is a vacant City-owned lot, 

39' X 131 ', located between privately-owned dwelling, 

1103 Pendrell St. and City-owned dwelling, 1125 Pendrell St. 

This proposal has been discussed with the Superintendent 
of Parks & Public Recreation, the Director of Social 
Planning & Community Development, and the City Building 
Inspector who advise they would have no objection to the 
proposal subject to Gordon House obtaining all necessary 
approvals and complying with City By-law requirements. 
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Clause 2 cont'd 
<3. Rlverdale Limber Ltd. - 2 Itens for $1,456.86. 

The 5% Provincial S.S. Tax is in addition to all prices shown in the report 
cad in the tabulation." 

The City Manager recommends that the foregoing be approved. 
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SOCIAL SERVICE AND HEALTH MATTERS 


CONSIDERATION 


1. Immigrant Services Centre: South-East 
Sector of the City of Vancouver 

The Director of Social Planning and the Medical Health Officer 
MJORT AND RECOMMEND: 

In the past five years, the number of landed immigrants locating 
in the City of Vancouver has increased dramatically, particularly 
in the south-east sector of the City. It is estimated that 
approximately 15,000 people of East Indian extraction are residing 
in this area. 

The new immigrants coming to Canada frequently experience "cultural 
shock" while settling into their newly chosen home-land. Many new 
citizens are unaware of their rights and responsibilities as 
<rii»il1 ■!! citizens. Religion and religious sects within the immigrant 
groups play their role in the adjustment difficulties new immigrant 
residents have. This population is subject to personal exploitation 
particularly in the area of employment. Incidents of racial strife, 
though minor at this time, are increasing. 

Given the difficulties the immigrant population has in assimilating 
itself into Canadian society, normal community services approaches 
have not been successful in coping with the range of problems the 
individual or family faces. As a result, the Health Department, 
Social Planning Department and Police Department, in co-operation 
with the Federal Department of Manpower and Immigration and the 
Provincial Department of Human Resources have planned the development 
of an Immigrant Services Centre, to be located in the south-east 
sector of the City. 

The Department of Manpower and Immigration will provide two full-time 
professional staff, supported by the local Immigrant Services Society, 
to provide direct on-site services to the immigrant population in this 
area of the City. In addition to these staff, a Public Health Nurse 
would operate out of the Centre, on a full-time basis. The Police 
Department is prepared to provide the services of a Police Team on 
a one-day-a-week basis, but also on call at all times, as needed. 
The Department of Human Resources, through the South Unit Area 
Manager, will second two full-time Family and Child Care staff to 
the Centre to round out the Services Team for the proposed Immigrant 
Services Centre. 

This Centre will be open seven days a week. A management committee, 
composed of officials from the involved City Departments will oversee 
the operation. After six months experience the Management Committee 
will report progress to their respective governments. City, Provincial 
and Federal on the effectiveness of the service and the value of con- 
tinuing . 

The City of Vancouver would be financially responsible for the rent, 
heat, light, phone and furnishings at the Centre. 

The Medical Health Officer supports the development of the Centre. 
He advises that the immigrant population in this community has many 
health related problems for which additional Health Department staff 
over and above the Department's present staff complement are required. 

The Director of Personnel Services will review and report on the 
duties and responsibilities of the Health stsff positions and 
aivlses that pay grades and salaries be estimated as follows from 
January 1st to June 30th, 1975. 

One full-time Nurse with degree at $990 per month 
for six months, plus car allowance at $25.00 
per month: 


PA 5I-SyV-M2-MLH-73 


Salary - $5,940, plus car allowance - $150 
plus fringe benefits - $356 


- $6,446 

/continued 
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Clause No. 1 Continued ; 

B/f $ 6,446 

One Health Aid Interpreter, estimated cost of 
$842 per month for sixvnonths plus car 
allowance at $25.00 per month: 

Salary - $5,052 , plus car allowance - $150 - $ 5,505 

plus fringe benefits - $303 

TOTAL ESTIMATED COST: $11,951 

The Medical Health Officer will request the Regional Director of 
Federal Health Services to fund these Health Services on a continuing 
basis. This would be done in conjunction with the evaluation report 
to Council in May 1975. 

No extra City costs are required for the Police component of the 
programme . 

The Department of Human Resources will provide staff through its 
Department of Family and Children's Services. 

The Manpower and Immigration Department will provide one Manpower 
Officer and salaries for one Project Co-ordinator and one Adminis- 
trative Assistant and will also be providing support services of 
the Immigrant Services Society. (See attached correspondence). 

The estimated costs of the rent, heat, light, phone and furnishings 
are as follows: 

Rent: 3,000 square feet estimated at $4.00 per square 

foot, $1,000 per month for six months: $ 6,000.00 

Heat and Light : 

Estimated at $150.00 per month for 

six months: $ 900.00 

Phone : $37.40 per month x 6 months - 

$224.40 plus $30.00 installation fee $ 254.00 

Furnishings : 

It is believed that much of the 
funlshlngs can be obtained from 
Surplus Stores at Manitoba Yards. 

Renovations : 



TOTAL estimated cost to the City of Vancouver 

would be approximately: 

The Director of Social Planning and the Medical Health Officer recommend 

that: 

"n^T^ij^r* eatabliahed In .onth-east 

(2) City Council approve the addition of one full time Nurse and 
one full time Health Aid Interpreter to the City Health 
Department at a cost of $11,951 for 6 months from January let 
to June 30th, 1975; 

(3) the City Council approve funds in the amount of $8,154 for the 
payment of rent, heat, light, and phone for the proposed 
Immigrant Services Centre in the South-east sector of the 
City on a six-month basis, pending the results of the evalua- 
tion of this aervice; and the Supervisor of Properties & Insurance 
be instructed to locate suitable premises. 

(4) the Director of Social Planning and the Medical Health Officer, 
in co-operation with the Management Committee established to 
oversee the operation of the Centre, report back to the Standing 
Committee of Council on Social Services by May 30th, 1975 on 

the success or failure of the service and future funding, if 
required ; 


/Continued 
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(5) the foregoing recommendations be approved subject to the 
condition that the Department of Manpower and Immigration 
fulfills its commitment to pay the salaries of two staff; 

the Project Co-ordlnator and the Administrative Assistant and 
also provide a Manpower Officer; 

(6) in the event the service is not fully staffed by January 1st, 
1975 that the six month period of City funding commence from 
the date of full staffing and the report to the Social 
Services Committee be five months thereafter. 

(7) the salary and classification of the Nurse and Health Aid 
Interpreter positions be subject to review by the Director 
of Personnel Services and a report to the City Manager. 

Since the implementation of the foregoing report would 
result in an increase in the standard of service provided 
by the departments involved the recommendations are sub- 
mitted for the CONSIDERATION of Council. 


FOR COUNCIL ACTION SEE HQm.&^Z^ ' 
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BUILDING AND PLANNING MATTERS 


A- 4 


RECOMMENDATION 
1. Operations - Heather Street Marina 

The City Manager has received the following report from the False Creek 
Development Consultant and the Director of Finance. 


"Introduction 


City Council, on October 22, 1974, gave consideration to a report of the 
Development Consultant for the construction of the proposed Heather Street Marina, 
and Council recommended that the City proceed with development of this Marina. 
With respect to management of the Marina, the report stated as follows: 

'It is anticipated that City Council will enter into a management 
agreement with the Board of Parks and Recreation, under which the City 
will finance the Marina, have it designed and built, will set the rates 
and allocate the initial berths and the Board of Parks and Recreation 
will operate the Marina, will collect the revenues, and will remit the 
revenues, and submit the statements of authorized expenditures on a 
monthly basis. ' 

The purpose of this report is to recommend a basis for the operation of the 
Marina by the Board of Parks and Recreation. 


Definition 


Within the context of this report, it is intended that the Marina will comprise 
the facilities for berthing boats, hoists and elevators, administrative office, and 
parking lot, and is located at the foot of Heather Street. The parking lot is in 
the area designated in the plan described to Council on October 22 plus an area 
adjoining 6th Avenue which will be designated as a parking lot pending development 
of permanent parking facilities. If a public wharf is constructed within the Bay 
of the Marina, this possibly could, at the City's option, constitute a part of the 
Marina but could also be operated by others. The live-aboard marina proposed for 
the western end of Area 6 (Spruce Street Marina) is not contemplated within the 
context of this report. 

Ancilliary Facilities 

It is anticipated that in the future the City will lease land in the vicinity 
of the Marina for ancilliary private commercial activities such as a restaurant and 
marina supply shop. It is proposed that these operations be at arms length to the 
Marina and be directly responsible to the City for the fulfillment of their lease 
agreement. 


Financing 


It has been estimated that it will cost $1,387,000.00 to develop a 325-boat 
Marina in the bay. This figure represents the cost of construction of the Marina 
plus the pro rata portion of the land acquisition and development cost for the total 
Area 6 development. 

The Marina development costs ($937,000.00) are being financed out of the special 
property sales reserve account. The land acquisition and development costs have been 
and will be financed from Supplementary and Basic Capital accounts. It is unlikely 
that any of the expenditures will be eligible for financing from the approved loan 
from CMHC. 


Financial Objectives 


Regardless of the source of financing, it is proposed that the City consider 
the Marina as an economic asset which should earn an economic return. The financial 
return would be defined as gross revenues less operating costs including staff, 
administration, insurance, utilities, maintenance, etc., but excluding the water 
lease. Generally, a minimum rate of return would be interpreted as: 

a. Repaying the City's initial investment, plus interest at 955%, over 
a 20-year term. 

cont'd . . . 
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Clause No.l (continued) 

b. Repaying any future capital investment by the City over a 20-year 
term, at an interest rate to be specified at the time of the 
expenditure. 

Management and Operation 

It is proposed that the Board of Parks and Recreation have the responsibility 
for the management and day to day operations of the marina for an indefinite period 
until such time as either the City or the Board wish to terminate the arrangement. 
Termination would be on the anniversary date (March 31) and be subject to three 
months' notice. Without restricting the generality of the foregoing, this would 
include staffing, rental of berths, maintenance and repair of the marina, building 
and parking lot, security, collection of rentals, operations of the hoist and 
elevator, and disbursements for operating expenditures. 

The City would retain the right to allocate the berths initially (but with 
consultations with the Park Board) and to set the ongoing rate structure. Generally, 
the moorage rates are to be comparable to general market rates for similar facilities. 

Initial Rates 

It is proposed that the initial moorage rates for the period ending March 31, 
1976 be set as follows: 

a. Pleasure craft - $1.65 per lineal foot per month based on the 
longer of the boat or the slip. 

b. Live-aboard boats - $1.95 per lineal foot per month based on the 
longer of the boat or the slip. 

An additional charge will be levied on the live-aboard boats in order to pay 
for the sewerage disposal facilities. This charge has not been determined, but will 
be based on a figure which will amortize the City's investment in the sewerage 
disposal facilities, plus interest at 10%, over a 20 year period. 

The live-aboard boats will pay their portion of the licence fee in lieu of 
property taxes, as set out in the by-law, or a pro rata portion for the period of 
occupancy in the first year. 

The live-aboard boats will be individually metered for electricity, will be 
required to pay full electricity costs, and the cost of parking specified by the 
City. The Park Board will levy a flat fee to recreational boats sufficient to 
fully recover the applicable electricity costs. 

The Park Board are to determine an appropriate fee for the use of the hoist 
and elevator, subject to the approval of the Director of Finance. 

Budgets and Accounting 

At the beginning of each calendar year, it is proposed that the Board of Parks 
and Recreation submit through the Director of Finance, to City Council for approval, 
the operating and capital budgets for the Marina. The Park Board are to propose in 
these budgets moorage rates, utility charges and other relevant charges which will 
generate sufficient revenue to meet the City's financial objectives for the Marina. 

For the purposes of accounting, all revenues and expenditures for the Marina 
are to be recorded in the City's books of account. 

Park Board Staff Consultation 

The above report has been reviewed with the staff of the Park Board. 

Recommendation 

It is RECOMMENDED that the terms and conditions for operation of the Marina 
by the Board of Parks and Recreation be approved by City Council and be forwarded 
to the incoming Park Board for their comment." 

The City Manager RECOM-IENDS that the foregoing report of the 

False Creek Development Consultant and Director of Finance be 
approved. 

cont'd . . . 
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2. Illegal Suites 

The Director of Permits and Licenses and the Director of Planning 
report as follows: 

"In 1959 City Council adopted a program to progressively elim- 
inate so-called illegal suites in single family areas during 
a 10-year period. This was done on a progressive basis and 
a significant number of suites were discontinued. In 1966, 
however, because of a housing shortage. Council by resolution, 
extended the expiry date for these suites. With the continu- 
ance of the housing shortage and changing social attitudes, 
the moratorium has been extended by Council on four subse- 
quent occasions until it now expires on December 31st, 1974. 
On each occasion, a new Development Permit was issued to the 
owner of the illegal accommodation. About 750 suites are 
involved. 

It is our recommendation that the moratorium should be exten- 
ded but in view of the fact that Council intends to deal with 
this whole question in 1975, it seems unnecessary to go 
through all the procedure of issuing new Development Permits 
for an extended moratorium period. It is suggested therefore 
that people whose permits expire at the end of this year should 
be sent a letter saying that Council will be dealing with this 
matter in 1975; that even though their permit expires at the 
end of the year no action will be taken and no new permit will 
be required until Council has decided what is the appropriate 
course of action in all cases. Thereafter, the 750 cases can 
be disposed of under whatever arrangements are finally decided. 

At the same time, unless Council directs otherwise, suites 
which have been installed since June 18, 1956 (date of passing 
of the Zoning and Development By-law) as they are discovered, 
will be treated in the same way as any other violation of the 
Zoning and Development By-law i.e. they will be ordered dis- 
continued. 

One of the proposed amendments to the Zoning and Development 
By-law considered and approved by Council at the Public Hearing 
on November 26, 1974, was an arrangement whereby a multiple 
accommodation with a short term Development Permit approval 
should be subject to renewal under the License By-law and not 
under the Zoning and Development By-law. It was thought that 
this would eliminate some administrative steps. It would 
however create more difficulty in the enforcement program 
because in the event of necessary prosecution two By-laws 
(License and Zoning) would be involved, leading to confusion. 
It would also make more difficult another program which is 
aimed at gradually improving the quality of sub-standard 
accommodation in residential areas other than RS-1. This 
accommodation is given limited approval dependent on the 
quality for two years, five years, ten years or the life of 
the building. Each time the application comes up for review, 
improvements are sought until it is considered to be of a 
reasonable standard when the approval is for the life of the 
building. The program is considered by your officials to be 
very effective and far superior to either ordering out the 
sub-standard accommodation or merely approving it without a 
limited term. 

Accordingly it is recommended that: 

a. The Director of Permits & Licenses be instructed 
to temporarily withhold enforcement action on 
the illegal suites in the RS-1 areas with respect 
to which Development Permits will expire on 
December 31st, 1974. 

b. The owners of property covered by these expiring 
permits be so informed. 


cont'd 
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Clause No. 2 (continued) 


0. The present program of gradual improvement in 
other than RS-1 areas be continued. 

d. The Director of Permits and Licenses continue to 
order out any suites which have clearly been in- 
stalled since June 18, 1956. 

e. Section 10 of the amending By-law be not passed. " 

The City Manager RECOMMENDS that the foregoing recommendations 
of the Director of Planning and Director of Permits and Licenses 
contained in the foregoing report be approved. 



A-6 


Manager's Report, December 6, 1974 


(FIRE - 1) 


FIRE & TRAFFIC MATTERS 


INFORMATION 


1. 


Traffic Arrangements During Construction of the 
Provincial Government Complex (Blocks $1,61,71) 


The City Engineer reports as follows: 


"On September 2U, 1974., when dealing with the City Engineer's report 
about traffic arrangements and timing for construction of the Provincial 
Government Complex (Blocks 51, 61, 71), Council resolved: 


'That consideration of this clause be deferred to an early 
meeting of Council for report reference from the City Engineer 
to include a report on the powers of the City Engineer to 
stage construction programs in such a manner as to avoid 
simultaneous street closures. ' 


A report reference by the City Engineer will accompany this report. 


1. 


Control of Work affecting City Streets 


The city streets by virtue of the City Charter are owned by the City 
of Vancouver. Based on this ownership, the City has established the "Street 
and Traffic By-law No. 2849" being a by-law to regulate traffic and the use 
of streets in the City of Vancouver. City Council acting through the City 
Engineer controls all work on City streets, and no work is permitted on 
City streets without permission from the City Engineer. 

Because of the impact and disruption of works affecting the operation 
of the street system, the Engineering Department has developed a Manual for 
Traffic control related to work on City streets. Over the last few years, 
this marual has been revised to become more restrictive with respect to the 
amount of trsiffic disruption allowed by contractors etc., however, in our 
opinion City practices are not yet as restrictive as in eastern cities such 
as Toronto or Montreal. Procediores in the manual, of course, cannot be 
applied wholly in every case for a variety of reasons. 

In 1970 Council requested that the Engineering Department review damage 
to City property and nuisance and inconvenience to the public, caused by 
contractors using the City street allowance for construction purposes. Following 
the Department's report on this subject in 1972 Coiincil authorized two inspectors 
to control the activities of contractors on City streets and also approved new 
procedures requiring contractors to provide damage deposits and liability 
insurance. Tighter control over excavations, shoring, and backfilling was 
instituted with the requirement that a contractor obtain professional engineering, 
design and supervision for such works. 

To carry out the above review, the Engineering Department contacted major 
north American cities and received information from 36 such cities. Our nev control 
procedures for contractors working on the street are somewhat more stringent than 
typically the case in the cities surveyed, in terms of control of pedestrian 
conflicts, safety, liability coverage and proper restoration of City property 
and facilities. However in terms of overall restriction of use of City streets 
(i.e. not permitting the use of City property for construction purposes) we are 
more liberal than the typical city surveyed. Particularly in the downtown 
peninsula the effects of construction on our utility system and on traffic con- 
gestion may require us to deny the use of City property at H^^ in some cases. 
The B.C. Telephone Co. construction on Seymour Street is an example of a case 
where we had to delay construction until the Granville Mall was completed; more 
such cases will occur in future. 


2. 


Block 51. 61. 71 


For the Provincial Government complex, the detailed timetable sind 
reqxiired street disruptions are suannarized in the follo\idng: 


Cent • d 
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CONSTRUCTION STAGE 

DATE 

STREET OCCUPANCY REQUIRED 

I LAUE HOWE 
51 61 71 

1 LANE 
NELSON 

U LANES 
ROBSON 

1 LANE HORNBY 
51 61 71 

Construction in west of 
Block 61 

construction of Block 71 

Construction full Block 61 
closure of Robson Street 
and Construction in Block 51 

Pedestrians back on Robson St. 

Buses back on Robson St. 

Conpletion of project on 
Blocks 51 and 61 

Conpletion of project on 
Block 71 

Nov ^lU 
Apr '75 

May '75 
May '76 
Aug '76 

Jan "77 

Dec '77 





1 
t 
1 

1 





Because of the nature of the construction phasing there is little that 
can be done in the early part of the construction process to reduce the dis- 
ruptions to the street system. 


However, in the later phases of construction (from mid 1976 till end of 
1977) some relief for congestion on Howe Street could be provided by using 
Robson Street between Howe and Hornby. This part of Robson will be closed 
for construction in May 1975 but that construction would be finished by mid- 
1976 and then Robson could be used by traffic (2-lanes). This suggestion 
was made to the Provincial Government representative and Concordia Management 
during discussions about the construction scheduling, particularly since the 
parking exits on to Howe will not be diverted to Hornby until the end of the 
project. The Provincial representative's response was as follows: 

'The idea of opening up Robson Street to automobile traffic, even 
on a temporary basis, since the agreement of closure by City 
Council at its meeting of June 25, 1974., is quite unacceptable. 
The need to retain a continuity of pedestrian traffic between 
the three blocks, right from its inception, is in my mind, 
essential to the concept of the "linear park" envisioned by the 
Architects. ' 

3. Exclusive Bus Lane - Howe Street 

Occupation of the curb lane on Howe Street between Smlthe and Nelson 
Street is expected to occur between early 1975 and late 1977. At present 
the westerly lane of Howe Street is for the "exclusive" use of buses. 
However, adjacent to this construction area all forms of vehicular traffic 
are permitted to use this lane only to turn right at Robson Street. During 
the closure of Robson Street many vehicles travelling along Robson Street 
destined west of Howe Street will tiirn left at Howe Street. Their first 
opportunity to travel west again occurs by turning right at Nelson Street. 
However, under the present exclusive bus lane arrangement no right turns 
are permitted at Nelson Street. 

Because Granville Mall has now been retxirned to transit and because of 
the anticipated high volume on Howe and right turn demand at Nelson Street 
due to the closure of Robson, and because one lane of Howe Street has been 
requested by the Contractor during this period, the exclusive lane on Howe 
will have to be eliminated. 

Summary 

The City Engineer has the power to control construction activities as 
they affect the City streets because the City owns the streets by virtue of 
the City Charter granted by the Province. 

With respect to the Block 51, 61 and 71 project, some relief to traffic 
disruption caused by construction requirements can be obtained by using 
Robson between Howe and Hornby in the latter half of the construction program. 
This suggestion has been rejected by the Provincial representative. 


The City Manager submits the above report to Council for INFORMATION." 
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Item No. ^ cont'd 


The Superintendent of Parks & Public Recreation has further 
advised that he will present the proposal to the Board of 
Parks & Public Recreation with his recommendation for 
approval. 

It is therefore RECOMMENDED that the City enter into an 
agreement to permit Gordon House Neighbourhood Services 
Association the use and occupancy of Lot 19 Ex. E. 2?', 
Block 23, D.L. l85 for a day care operation subject to 

a) Gordon House to' be responsible for the cost of all 
utilities, improvements and maintenance; the obtaining 
of any necessary approvals and compliance with City 
By-law requirements . 

b) The agreement to be at a nominal rental, subject to 
3 months' notice of cancellation and drawn up to the 
satisfaction of the Corporation Counsel and the Super- 
visor of Property & Insurance. 

c) Approval of the Board of Parks & Public Recreation." 


Your Board 


RECOMMENDS the foregoing recommendations of the Supervisor of Property 
and Insurance be adopted. 


8B0 


. Manager's Report, December 6, 1974 (FINANCE - 1) 


FINANCE MATTERS ij\ m ^ 

CONSIDERATION " 


1. Grant Request for Whale Banners from Greenpeace Foundation 
The City Purchasing Agent reports as follows j 

"The Greenpeace Foundation is requesting a donation of 100 Decorative 
Street Banners (copy of their letter of request is attached). 

These banners are usually taken off the streets in October aid sold 
at the City of Vancouver Public Auction. This year, because of Grfty 
Cup, the banners will be taken down in early December and sold at 
the next City Auction, possibly in March or April 1975. 

The selling price is arrived at by the general condition of the 
banners and public interest. It is estimated that 400 banners 
will be available at a price of $2.00 each." 

The City Managei" submits the foregoing report for Council CONSIDERATION. 
RECOMMENDATION 

2. Queen Elizabeth Theatre - 
Restaurant and Liquor Lease 

"The lease of the Queen Elizabeth Theatre Restaurant and the 
license to sell liquor, in the Queen Elizabeth Theatre expire 
on January 31, 1975. Adrina Holdings Ltd. presently operates 
the Restaurant and conducts the sale of liquor in the Queen 
Elizabeth Theatre. 

In 1971, Council established a Special Committee for the 
purpose of considering proposals for the renewal of the lease 
and license at that time. The Committee was comprised of two 
Members of Council and two Commissioners representing the 
Auditorium Board. 

The City Manager RECOMMENDS that a Committee of Council be 
again established for the purpose of negotiating a new lease 
and license with Adrina Holdings Ltd. " 


3. Business Tax Valuation Staff 


The Director of Finance reports as follows: 

"As Council is aware, the B.C. Assessment Authority has assumed real property 
assessing functions for the Province as a whole this year. This involved taking 
over our Assessment Division with the exception of the business tax and local 
improvement functions. As previously reported we expect to move the local improve- 
ment function administratively to the Revenue and Treasury Division. The business 
tax function presents more of a problem. 

The business tax function is very similar to the real property assessing 
function in that it involves a staff of field valuation personnel determining 
assessed annual rental values, feeding this information to clerical staff who then 
proceed to prepare a roll, from which business tax bills are generated, and collected 
by the Permits and Licenses Department. Historically, we have used the business tax 
valuation staff as a major source of personnel for the real property valuation 
function as there is some similarity and the business tax training is valuable for 
the real property valuation work. We are also faced with the very distinct 
probability that within the next few years business tax may disappear and be replaced 
by the use of differential mill rates on real property taxation. 


cont'd 
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At the moment the business tax function is not included under the Assessment 
Authority and remains a function of the City. If and when the business tax function 
disappears there would be a distinct problem in looking after the business tax 
employees, most particularly the field valuation staff. This possibility is certainly 
disturbing to the employees and of course the City is equally concerned with looking 
after the interests of these employees. 

The Assessment Authority Act provides the necessary capability for the Assessment 
Authority to provide technical and professional services, other than those required 
under the Assessment Act, at the request of the municipality, and to charge for those 
services. Through the Assessment Commissioner we have investigated the possibility 
of the Authority being prepared to take over the business tax valuation staff and 
provide the City with the same function on a fee basis. We have also consulted with 
the employees who are unanimously in favour of moving over to the Authority. 

There are distinct benefits to the field valuation staff in the areas of job 
security, almost certainly a pay increase, and there are possibilities for advance- 
ment through the real property assessment area. There are distinct advantages to 
the City also in that we would avoid the problem of what to do if the business tax 
function disappears, and further we are unable to provide proper supervision for the 
business tax function if it stays with the City other than appointing, for example, 
another Division Head. Supervision of the clerical function does not present the 
same problem as supervision of the valuation function. 

Switching these employees to the Authority and paying the Authority for their 
services may cost a fractional amount more from the City's point of view, but the- 
advantages to both the employees and the City would definitely seem to outweigh this. 
We will also be examining the proper administrative location for the three clerical 
staff in the business tax function but at the moment it would appear that they could 
most appropriately be placed in the Revenue and Treasury Division. This will be 
reported upon at the appropriate time. 

I recommend that Council resolve to request the B.C. Assessment 
Authority to designate the eight business tax valuation field staff 
as employees of the Authority as of January 1, 1975 and further 
request the Authority to provide the City with the business tax 
assessing services needed by the City." 

The City Manager RECOMMENDS that the foregoing report of the 
Director of Finance be approved. 


A copy of this report has been provided to Mr. Ross, the 
Business Manager of the V.M.R.E.U. 


4. Business Tax and Local Improvements 

The City Manager has received the following report from the Director of 
Finance. 

"As previously reported to Council the B.C. Assessment Authority has taken 
over real property assessing functions from the City. The Assessment Division of 
the City also has historically contained two other functions, being the Local 
Improvement Clerical function (the remainder of the function is in the Engineering 
Department) and the Business Tax Assessing and Clerical function (with the Business 
Tax billing and collection function being in the Permits and Licences Department). 

A report before Council today deals with the question of the Business Tax 
Assessing Field Staff and recommends that these staff members be transferred to 
the B.C. Assessment Authority. However, the clerical staff would not transfer and 
would remain with the City. Organizationally it is felt that the most appropriate 
place for these four staff members is under the City Treasurer/Collector of Taxes. 
This would require Council to appoint the City Treasurer/Collector of Taxes as the 
'Business Tax Supervisor'. The City Charter requires a Business Tax Supervisor 
appointed by Council. 

It was previously reported to Council that we expected to move the Local 
Improvement Clerical function to the Treasury/Tax Collection Division also. This 
has been reviewed and is our recommendation. 


cont' d . . 
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I therefore recommend: 

A. That Council appoint the City Treasurer/Collector of Taxes as 
the Business Tax Supervisor, 

B. That the Business Tax Clerical function previously in the 
Assessment Division be transferred to the Revenue and Treasury 
Division , 

G. That the Local Improvement Clerical function previously in the 
Assessment Division be transferred to the Revenue and Treasury 
Division. " 

The City Manager RECOMMENDS that the foregoing report of the 
Director of Finance be approved. 

5 . Downtovm Information Service 

The Director of Social Planning and the 
Director of the Vancouver Public Library REPORT and 
RECOMMEND: 

"The Downtown Information Service, 
located at the Main Branch of the Vancouver Public 
Library, has been functioning for more than a year 
under the supervision of the Public Information Officer, 
Ernest Fladell, Social Planning Department. On 
December 31, 1974, operating funds for continuing this 
service will be depleted. 

The cost is $678 a month for one salary 
and $18 a month for telephone service. There are no 
other costs, as the Downtown Information Service 
occupies space provided by the Library. 

The purpose of the service is to establish 
a Civic information presence in the Downtown and to 
provide information on community services in a more 
comprehensive way than would normally be possible within 
the present framework of the Vancouver Public Library. 

It is Social Planning Department practice 
to initiate programs and house them under other 
auspices, if the program is found to be successful. 
Inasmuch as the Downtown Information Service is housed 
at the Main Branch of the Vancouver Public Library, 
it would be logical for the Library to administer 
this program if it is to continue. 

The Downtown Information Service 
currently serves some 1,600 people per month. In 
addition, it distributes literature on a self-serve 
basis in the amount of some 15,000 per month. The 
greatest number of inquiries come from people in 
the 20 to 35 age group and the 60 plus age group. 
These tend to be lower income people who rent 
accommodation, and live in the West End, East End 
and Kitsilano areas. 

Main areas of inquiry are housing and 
accommodation, day care, financial (UIC, OAP , Mincome , 
Welfare, etc.), education, employment, new immigrant/ 
resident . 

The literature distributed deals with 
Government (City and Provincial), finances, senior 
citizen services, arts and recreation, crime preven- 
tion, health and transportation. 

cont'd .. 
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It is provided by the following organi- 
zations : 

Unemployment Insurance Commission 

City Hall 

ICBC 

B.C. Department of Agriculture 
Vancouver Police Department 
RCMP 

B.C. Hydro 

Learning Exchange 

Canadian Red Cross Society 

UBC 

SFU 

The Downtown Information Service has 
also been involved in special library exhibits and 
has served such groups as : 

The Composite Committee 
West End Landlord-Tenant Centre 
West End Services to Seniors 
Save the Orpheum Lottery 
Video Inn 

The Downtown Information Service has 
fulfilled the expectations of the Social Planning 
Department, and has maintained a high level of 
service within the framework of the general criteria 
laid down for community information services. However, 
the library administration may have different or 
additional standards by which to evaluate the perfor- 
mance of the Downtown Information Service staff and 
the need to continue the service. 

The Director of Social Planning and the 
Director of the Vancouver Public Library reconraiend: 

A. that funds in the amount of $3,028 be approved 
to the Public Library to cover salary, fringe 
benefits and telephone costs from January 1st 

to April 30th, 1975, in advance of the 1975 budget; 

B. that the Director of the Vancouver Public 
Library evaluate the Downtown Information 
Service ; 

C. that the Director of the Vancouver Public 
Library report back to Council by March 30 
with a recommendation regarding discontinuance 
or continuance of the Downtown Information 
Service under the auspices of the Public 
Libary Board." 

The City Manager RECOMMENDS that the 
above recommendations of the Director of Social 
Planning and the Director of the Vancouver Public 
Library be approved, 

6. Area Planning Priorities and Staffing 
The Director of Planning reports as follows: 

"On August 1, 1974, a special meeting of Council discussed reports 
of the Mayor, Director of Planning, City Engineer, Director of 
Social Planning, related to Local Area Planning. An extract of 
this Special Council meeting and the resolution resulting from this 
discussion are attached as Appendix I to this report. In summary. 
Council outlined a procedure for Local Area Planning processes. 
Council also reaffirmed that the responsibility for Local Area 
Planning lay with the Planning Department." 

cont ' d . . . 
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Council further resolved that: 

"Council consideration of the number of planning programs to be 
undertaken at any time be deferred pending a report from the Director 
of Planning, having a regard to the comments made this day." 

And further that: 

"the question of staffing of the Planning Department and budget 
requirements be referred to the Board of Administration and the 
Planning Department for further report." 

The Director of Planning has been considering the above questions 
raised by Council and has been reviewing the staff needs to carry 
on existing programs. . 

It should be noted that no vacancies exist within the Area Planning 
Division except at the Senior Planner level (2 vacancies). 
Temporary staff is held against these vacancies until suitable 
personnel can be employed. 

The Director of Planning has also determined the budget requirements 
for these needs. Funds are available within the 1974 Planning 
Department budget to meet these requirements in 1974. 

In addition to existing staff needs the Department has also been 
reviewing the programs for 1975. These programs include Local Area 
Planning, Neighbourhood Improvement and Implementation programs. 

It is the Department's view that priority should be given to providing 
planning service to those Communities in the City where the greatest 
pressure for social and physical change exist. In addition to the 
existing Local Area Planning programs the priority communities, in 
our view, are Grandview-Woodlands, Mount Pleasant, Downtown East Side 
and Marpole. 

Although the above are the commonly accepted priorities, the number 
that can be undertaken at any one time is dependent on budget restraints 
and the availability of senior staff and trained personnel. In this 
regard, the Department has been hiring ana training staff which 
can go out into the Community and operate Local Area Planning and 
Neighbourhood Improvement Programs. 

The Department feels it can staff two Local Area Planning programs 
by March 1975. Any additional programs would have to follow later. 

This is being examined, however, together with the need to launch 
Neighbourhood Improvement Programs in 1975. The Department expects 
to report on these matters by the end of the year. 

Whether Local Area Planning programs are implemented or not, the 
Department is still called on to report on rezoning and development 
proposals, and to answer citizen concerns. The service we are 
able to provide is inadequate because staff has to-be diverted from 
"priority" programs and projects to monitor situations noted above. 

A very important priority that the Department has, therefore, is to 
provide staff which can properly manage existing programs and 
projects, so that other staff can be directed to monitoring 
activities in Communities and undertaking special priority jobs. 

Our staff requirements to carry on existing programs are as follows: 

1. Fairview Slopes: A Fairview Planner has been hired. To carry on 
a program in this area a Clerk-Typist will be required to be 
located in a site office. It is anticipated that such site 
office will be required until the end of 1975. This office will 
not only provide very much needed space for planning staff, but 
will provide a better service and communication with the Community. 
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A Planning Assistant specifically assigned to Fairview does not 
appear to be warranted at this time but this could be reviewed 
as the program gets under way, particularly if Fairview becomes 
a Neighbourhood Improvement area. 

2. Champlain Heights and Fraser River requires a Planner II. These 
two projects require a fairly high degree of independence and 
responsibility on the part of a member of staff. In Champlain 
Heights, this planner would be required to co-ordinate the 
activities of a Planning Advisory Group selected to assist Park, 
School and Civic staff to develop plans for Community facilities 
and High School well ahead of housing development. Such staff 
would also be required to co-ordinate and liaise with other depart- 
ments in the City to expedite the development of Champlain Heights. 
It should be noted that this staff person is not intended to be the 
project manager discussed by the Community Development Committee as 
a possible temporary employee (2-3 years) who would supervise 
construction in Champlain Heights when zoning and subdivision 
matters are resolved. 

The Fraser River recreation study will result in some activities 
and some priorities with respect to development along the Fraser 
River and will involve such a Planner in, not only implementation 
of plans, but the development of Zoning and other By-laws to 
assist in implementing change. This Planner will require a 
Planning Assistant to carry out his activities. 

3. City Land: The investigation and clearance is the responsibility 
of the Area Planning Division. A Planning Assistant will be 
required to assist the Associate Director to liaise with other 
Departments and deal with these matters. Such Planning Assistant 
would also assist the new Housing Planner in some of her activities. 

It should be noted that this was an item recommended in the Board 
of Administration of June 22 and was overlooked in the discussions 
by Council in August. 

It should be noted that, in order to provide a reasonable level of 
service in the Cormiunity, additional requests for staff will be 
made to operate new programs authorized by City Council. This 
report has already noted the need for staff for Local Area Planning 
and Neighbourhood Improvement Programs. Arising out of some of 
these programs will be the need for staff to implement plans. 

Depending on the nature of the work, staff could be hired on 
contract, temporary or permanent basis. 

In order to illustrate the above possibility and to provide Council 
with a better understanding of the status of existing Area Planning 
staff, and the timetable for various programs and projects, a table 
had been prepared and attached as Appendix II to this report. 

RECOMMENDATIONS 

1. To carry on with existing programs Council: 

a) authorize the establishment of a Planner and a Planning 
Assistant for the Champlain Heights and Fraser River program; 

b) authorize the establishment of a Clerk-Typist position for 
the Fairview Slopes program and that the Supervisor of 
Property & Insurance be instructed to report on an office 
for the planning team. Authorize the City Wan»qer 
to approve the costs of operating this site office; 

c) authorize the establishment of a Planning Assistant for the 
Area Planning Division to assist the Associate Director; 

d) instruct the Director of Personnel Services to classify the 
positions and submit to the City Manager for approval; 
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e) approve funding in advance of the 1975 Budget for costs 
detailed in Appendix "A" enclosed. 

f) approve auto allowance - on a regular basis, for the 
Champlain Heights-Fraser River Planner position. 

2. Priorities be given to establishing programs in those areas 

which have been identified by Council, i.e. Grandview-Woodlands, 
Mount Pleasant, Dowrtown Eastside and Marpole. Authorization 
be given to hire staff for these programs and the Director of 
Planning through the City Manager be instructed to report back 
on details of staffing, site offices and other budgetory items. 

Priorities for other areas of the work program will be the 
subject of further reports as and when selected by City Council. 

The City Manager reports as follows: 

Items 1 a) & f) are submitted for Council CONSIDERATION since this 

is an increase in the standard of service in th o 
Planning Department. 

Item 1 b) is not supported by the City Manager and it is suggested 
that this function continue to be provided by existing 
staff out of the present Planning Department facilities. 

Items 1 c), d), & e) are recommended by the City Manager. 

Item 2 is submitted for the CONSIDERATION of Council since this is 

also a matter of standard of service provided by the Planning 
Department and Council have not yet identified the number of 
Local Area Planning programs that are to proceed simultaneously. 


FOR COUNCIL ACTION SEE PAGE(S)...Si^ 
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PERSONNEL MATTERS 

RECOMMENDATION 


1 . Three Additional Clerical 

Positions - Police Department 


The Vancouver Police Board, at its meeting of October 24, 1974, 
passed the following motion: 

"THAT City Council be requested to consider providing 
the funds required (approximately $3,200) for the 
following additional clerical staff, effective 
November 15, 1974. 

1 CP. I.e. Supervisor/Operator 

1 Clerk Typist - Identification Section 

1 Clerk Typist - Warrant Squad. 

FURTHER THAT the Director of Personnel Services be 
requested to review the positions for the purpose of 
establishing classification and salary." 

The Administrative Analyst has reviewed the workload situation in 
these three section and reports as follows: 

"A. CP. I.e. Supervisor/Operator - Communication Section 

The Canadian Police Information Centre (C.P.I.C.) is a 
national on-line computer file of data on such matters as: 

(a) Outstanding warrants from all Canadian 
jurisdictions . 

(b) License numbers of all Canadian stolen cars. 

(c) Known criminals (for observation). 

Since the C.P.I.C. was inaugurated in November, 1972, 
volume has increased to an average of 600 enquiries per 
day. Of these, 10.8% generate a positive response. 

Five operators, currently operating the two "remote" 
computer consoles on a 24-hour basis, are being supervised 
by the Staff Sergeant in charge of the Report Centre who 
can devote only 5% of his time to C.P.I.C. supervision. 
The workload on this facility is constantly increasing 
due to: 

(a) The increased need to "cleanse" data submitted to 
the central computer. 

(b) The high "hit ratio" experienced by police officers 
has resulted in higher utilization by police staff. 

(c) Increased complexity of the central file. (A 
"Properties File" of all serial-numbered stolen 
goods has recently been included in the central 
computer. ) 

I therefore RECOMMEND that Council approve the Police 
Board's request for a C.P.I.C. Supervisor /Operator in the 
Communication Section. 
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B. Clerk Typist - Identification Squad 

In the Fingerprinting and Criminal Records Section of 
the Identification Squad, one (1) Clerk Typist II is 
available to answer telephones, type records, and file 
both records and photo negatives for the staff of ten 
technicians and clerks. The general workload, as 
reflected by the number of persons fingerprinted and photo- 
graphed, has increased from 9,684 in 1971 to 14,129 in 
1973, and is estimated at 16,400 in 1974. As a result 
of this 6 6% increase over three years, the technicians are 
doing much of their own typing, and police officers are 
withdrawing material from the files ^ Because there is no 
relief for the present Clerk Typist II, not only is 
security of the files in the area non-existent, but a 
backlog of three months has developed in the updating of 
"Mug Books" and criminal records. 

1 therefore RECOMMEND that City Council approve the Police 
Board's request for an additional Clerk Typist in the 
Identification Squad. 

C. Clerk Typist - Warrant Squad 

The present complement of the Warrant Squad is 1 Corporal, 
3 Constables and 1 Clerk Typist II. There has been no 
increase in staff since 1969 in spite of an 81% increase in 
workload, as reflected in the volume of warrant processing 
activity: 

1969 - 23,369 

1970 - 21,539 

1971 - 22,598 

1972 - 27,455 (Bail Reform Act implemented) 

1973 - 35,702 

1974 - 42,400 (estimated). 

As a result of this increased workload, the police officers 
have had to assume a largely clerical function. At present, 

2 0% of the warrants issued remain unexecuted. The 2-man 
Enforcement Unit spends less than two days per month 
executing warrants in the field. 

The addition of another Clerk Typist, and the subsequent 
reorganization of duties within the squad, would release 
two (2) policemen for a full-time (2-man) Enforcement Unit. 

I therefore RECOMMEND that City Council approve the Police 
Board's request for an additional Clerk Typist in the 
Warrant Squad. 

D. FURTHER RECOMMENDATIONS ; 

i. That the classification of these three additional 
positions be carried out by the Director of 
Personnel Services. 

ii. That additional costs for 1975, estimated at 
$24,435 (based on 1974 salary levels and including 
fringe benefits) be approved in advance of the 

1975 budget. 

E. The Business Manager of the V.M.R.E.U. has received a 
copy of this report." 


The City Manager RECOMMENDS that the foregoing recommendations b© 
approved . 


Gont 'd, 
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RE COMMENDATION 


2 . Librarian - Britannia Complex Library 

Council, on July 31, 1973, approved the recommendation of the 
Deputy ^ Director of Planning and Civic Development for the con- 
struction of the Britannia Community Services Centre. An integral 
part of the Centre is the library, which will serve the primary 
school and the secondary school, as well as the general public. 
Because of ^ the complexity of the tasks facing the new branch 
head in this integrated operation, it is anticipated that a longer 
than normal time should be allowed for the hiring process. 
Consequently, although the library is not expected to open until 
the spring of 1975, it is considered necessary that immediate steps 
be taken to initiate the search for the branch head. 

On October 23, 1974, the Library Board approved the following re- 
commendation of the Head of Library Personnel Services regarding 
the classification of this proposed new position: 

Proposed Classification 

Librarian - Britannia Complex Library 
Pay grade 30 ($1327 - $1588 )''- 

Effective Date 

When filled. 

(»^Plus 7% for 37 1/2 hour week.) 

The annual cost of this recommendation at 1974 salary rates, and 
including employee fringe benefits, would be approximately $22,83 7. 
It is requested that funding for this proposed 1975 commitment 
be approved in advance of the 1975 budeet. 


This report has been discussed with the Labour Relations Officer 
for the Vancouver School Board, the Director of Personnel Services 
and the Vancouver Public Library Staff Association (Local 391, 
C.U.P.E.), who concur. 

The balance of the staff complement and any necessary furniture 
and equipment will be the subject of a future report. 

The City Manager RECOMMENDS that a new position of Librarian - 
Britannia Complex Library be established at pay grade 30- 

3. Salary and Classification Review, One New Position, 

Li"brarian I - Catalogue Division, Vancouver Public Library 

The Director of Personnel Services reports as follows: 

"On October 23, 1974, the Library Board approved a report from the Head 
of Library Personnel Services: 

'It is anticipated that the Greater Vancouver Library Federation will 
be established in April, 1975 and will provide substantial financial 
support to the Vancouver Public Library in enlarging its holdings to 
meet the greater demand which will be made on the Central Library. 
In preparation for this, book quotas allocated to reference divisions 
have been increased with funds provided by a grant from the Library 
Development Commission and, as a result, over 2800 volumes of adult 
books are being received each month as compared with approximately 
1200 per month in 1973. It is expected that quotas will stay at this 
level when Federation funding commences. 

Due to the increased number of titles arriving for cataloguing, it 
has became necessary to increase the staff of the Catalogue Division 
by one Librarian I with total costs to be charged to the Library 
Development Commission until March 31, 1975 and then to the Greater 
Vancouver Library Federation.' 


Gont 'd 
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PART II 
SALES 

Sale of Residential Lots RS-1 
S.E. Sector 

The Supervisor of Property and Insurance reports as follows: 

"In accordance with City Council's instructions of June 
9, 1970, the subject lots were re-advertised on the basis 
of a fixed price, at current market value, with preference 
being given to individuals who wish to purchase a lot 
for the purpose of building a home for themselves. 
Applications to purchase from other than individuals were 
to be dealt with on a second priority basis, with not 
more than two lots in any one block being sold to any 
company or builder. The sale of these lots in every 
case is subject to commencement of construction within 
18 months from the date of Council's approval of the sale. 

Applications were received and opened at a meeting of the 
Board of Administration held on June 22, 1970, at which 
time a draw was conducted to determine the sequence of 
priority by which the applications would be considered. 
On the basis of the foregoing the Supervisor of Property 
and Insurance: 

RECOMMENDS that the following applications to purchase 
received be approved under the terms and conditions set 
down by City Council, in each case construction to be 
commenced within I8 months from the date of Council's 
approval of the sale. 

Re: Lots 1-26, 28-i|l, i|.3-60, 62-9i|, D.L. 339 Plan 13659 
Situated East of Tyne Street between 14.8th & S'ijth 


NAME LOT 

AJU Construction 10 
Co. Ltd. & 11 

AJTJ Construction 

Co. Ltd. 28 

Steven & Shirley 

Sam 26 

AJTJ Construction J4.I 
Co. Ltd. 

AJU Construction 

Co. Ltd. 52 

AJU Construction 

Co. Ltd. 53 

AJU Construction 

Co. Ltd. 73 

AJU Construction 

Co. Ltd. 7i4 

Etsuo Hayashi 75 


APPROX.SIZE 
X 120' 


SALE PRICE 


50 


X 128 < 
X lli^' 


106 



121' 


V 121 

^ nil' 


X 


Ilk 
116' 


$12,500.00 


X 120' $li4,000.00 


$li4, 000.00 
$13,800.00 

$li4, 000.00 
$li4, 000.00 

$15,000.00 

$15,000.00 
$15,200.00 


TERMS 

City Terms 
@ 9-3A^ 

City Terms 
@ 9-3 

City Terms 
@ 9-3A^ 

City Terms 
@ 9-3 /ij.^ 

City Terms 
@ 9-3A^ 

City Terms 
@ 9-3A^ 

City Terms 
@ 9-3A^ 

City Terms 
@ 9-3A^ 

City Terms 
@ 9-3A^ 


CONDITIONS 
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Since funds are recoverable, there will be no additional cost incurred 
by the City. 

This recommendation is concurred in by the President of the Vancouver 

Public Library Staff Association Local 391, C.U.P.E. 

I endorse this report and recommend that it be approved. " 


SUMMARY 

Proposed Effective 
Incumbent Classification Date 

One New Position Librarian I October 1, 1974 

Pay Grade 21 
($945-1130*) 

*Pay Grades include 7% for a 37'5 hour week. 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Director of Personnel Services be approved. 


FOR COL^NCd ACTION SEE PA(;E(S)..S^ 


Manager's Report, December 6, 1 97 i| 


PROPERTY MATTERS 

RECOMMENDATION 

1 . Lease of ^S^k- W. 6th Avenue - Civil Defence 
Accommodation 

The Supervisor of Property & Insurance reports as follows ;;- 

"On December 1st, 1969, the City of Vancouver as lessee entered 
into a lease agreement with Twigg Investment Ltd., as lessor, for 
a certain portion of a building known as 1564 W. 6th Avenue. That 
portion which represents 455 square feet, is utilized as office 
and storage space for Civil Defence, (now Vancouver Emergency 
Programme) for a five-year term commencing December 1st, 1969. 
The lease is subject to twelve months' notice by the lessee and 
also contains an option to renew. 

Mr. M.G. Blaney co-ordinator for the Vancouver Emergency Pro- 
gramme, has requested a renewal in accordance with the option 
and negotiations have now been concluded with Twigg Investment 
Ltd. for a five-year renewal at a rental of $157.35 per month, 
plus Janitorial costs. This represents an increase of $46.60 
per month and is considered to be fair market value for the 
area and service involved. The Provincial Government, who pay 
90% of the rental have agreed to the proposed rate. 


RECOMMENDED That the lease dated December 1st, 1969, between 
Twigg Investment Ltd. and the City of Vancouver be renewed 
for a further five-year term at a rental of $157.35 per month, 
plus Janitorial Services. " 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervxsor of Property and Insurance be approved. 


2. Acquisition for Family Housing Site III 
Lot 8, Sub. A, Block 108, D..L.'s 36 & 51 
lj.811 Boundary Road 

The Supervisor of Property & Insurance reports as follows :- 

"On July 9th, 1974, Council approved in principle, the site on 
the west side of Boundary Road between Tanner and Price Streets 
for Family Housing purposes, and instructed the Supervisor of 
Property & Insurance to immediately proceed with the acquisition 
of the four privately-owned dwellings on an accelerated basis. 

The subject property, described as Lot 8, Sub. A, Block 108, 
District Lots 36 & 51, comprises a single-storey non-basement 
frame dwelling, with a main floor area of 750 square feet, 
erected in 1953 on a lot 33' x 125', zoned R.S.-l, One Family 
Dwelling District. This dwelling contains 4 rooms and a utility 
room, 4 plumbing fixtures, patent shingle roof, stucco exterior, 
concrete foundation, and is heated by an automatic gas-fired 
furnace. The dwelling is in very good condition for its age 
and type. 

Following negotiations with the owners, they are prepared to 
sell their property for the sum of $46,200.00 as of December 15, 
1974, subject to the following conditions :- 

(a) Rent-free possession to March 31, 1975 

(b) Owner to retain possession of the carpets, 
kitchen sink, shower unit, and trees 

(c) Payment of $7,500.00 upon delivery of registrable 
Deed. 
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This price is considered fair and equitable and it is proposed to 
demolish the dwelling when it is vacated by the owners. 

RECOMMENDED That the Supervisor of Property & Insurance be authorized 
to acquire Lot 8, Sub. A, Block 108, D.L.'s 36 & 51, known as 
4811 Boundary Road for the sum of $46,200.00 on the foregoing basis, 
chargeable to Account Code #4912/-, Property Purchases for Resale." 


! The City Manager RECOMMENDS that the foregoing recommendation of the 
j Supervisor of Property & Insurance be approved. 

1 
j 

I 3. RENTAL INCREASE - H.M.C.S. Discovery (Deadman's 

i Island) Police Training Academy 

The Supervisor of Property & Insurance reports as follows:- 

"By agreement dated April 15th, 1970, the City of Vancouver entered 
into a lease with the Department of National Defence for use of 
portions of certain premises and land on Deadman's Island, the 
area to be used as a site for the Police Training Academy. The 
lease term is for an indefinite period at a nominal rental of 
$1.00, and the City is to pay in advance for utilities provided 
: during the term of the agreement at the following rates :- 

Heat $55.00 per month 

Power $84.00 per month 

Water $39.60 per month 


Road Maintenance $72 . 50 per month 

TOTAL $251.10 per month 

The Department of National Defence on July 9, 1974, advised the 
City of Vancouver that due to the increased cost of services 
since 1970, they found it necessary to increase the charge for 
utilities from $251.10 per month to $300.00 per month, effective 
August 1st, 1974. 

i " ■ " ■ 

It is noted that the City receives funds from the Provincial 
Government on a per diem basis towards the cost of Police 
Training. Consequently, these rental charges are presently 
the responsibility of the City. 

The Deputy Chief Constable, Bureau of Administration, advises 
that the present training program is tentatively terminating 
on March 1st, 1975, and that some firm training plans may be 
expected from the B. C. Police Commission prior to that date. 

In the event that this operation becomes a provincial Government 
function exclusively, (which should be known in 1975) , then the 
City will serve notice of cancellation as provided for in the 
lease. 

The rate increase was approved in principle by way of letter and 
the Department of National Defence has now requested formal ap- 
proval and copy of Council Resolution to this effect. 

RECOMMENDED That the cost of services referred to in an agreement 
dated April 15th, 1970, between the Department of National Defence 
and the City of Vancouver with respect to property on Deadman's 
Island, be increased to $300.00 per month, effective August 1st, 1974.' 


The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Property & Insurance be approved. 


Cont'd 
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REGOMMEITOATION 


[|. LOTS A TO G, LOT 10, & ADJACENT LANE^ BLOCK 2, 
F.W.^ SECTION 21] , T.H.S.L., SITUATED: S.E. 
CORNER OP VENABLES & RENFREW STREETS 


The Supervisor of Property & Insurance reports as follows :- 

"On January 22nd, 1974, Council approved, in principle, the sale 
of Lots A - G, Block 2, N.W.^j Section 24 situated at the S.E. 
Corner of Venables and Renfrew Streets to the Provincial Govern- 
ment for lease to the B.C. Housing Foundation for a senior citi- 
zen's development, subject to the Government acquiring one pri- 
vately-owned lot within the site. Subsequently, at the request 
of the B.C. Housing Foundation, the Supervisor of Property & 
Insurance was instructed by Council to acquire the privately- 
owned lot to complete the site and this was done. 

Agreement was reached with the Government with respect to the 
purchase price for the site and on October 22nd, Council approved 
the price and set the conditions of sale. The Minister of Housing 
has now requested that consideration be given to certain amendments 
to the conditions which are set out below :- 


1. Condition 3 (a ) 

'The site to be leased to the B.C. Housing Foundation for 
the development of senior citizens' housing;' 

The Provincial Government has not yet firmly established the 
policy that such lands would be leased to a non-profit founda- 
tion, as opposed to the Province being reimbursed by the 
Society out of funds they borrow from C.M.H.C. Also, because 
of the high cost of construction, the B.C. Housing Foundation 
may find that in the absence of Section 44 Subsidies, the rents 
may be too high. If this transpires then the Province may 
decide to build the senior citizen's housing under Section 43 
of the National Housing Act and consider sub-contracting man- 
agement to the B.C. Housing Foundation. For these reasons 
the Province wishes the condition 3(a) above to be amended as 
follows : - 

I The site be used for senior citizens' housing and that the 
B.C. Housing Foundation be given first choice to develop this 
property. ' 

It would appear that the reasons given by the Government for 
changing this condition are justified. 


2 . Condition 3(d) 

tThe purchaser granting an option to re-purchase by the City 
(or other documentation deemed advisable by the Director of 
Legal Services) in the event development is not commenced to 
a point where foundations have been poured within 12 months 
from the date Council approves this report. ' 

The Province contends that it would not have the right of 
entry onto the property until such time as the Province is in 
receipt of a registrable conveyance. It would appear reason- 
able to give the Province 12 months from the date of receipt 
of a registrable conveyance in which to commence construc- 
tion rather than from date of approval of the sale which was 
October 22nd, 1974. Accordingly, it is suggested that this 
condition be amended to read as follows :- 

'The purchaser granting an option to re-purchase by the City 
(or other documentation deemed advisable by the Director of 


Cont 'd 


Manager's Report, December 6, ^97k 


(PROPERTIES - 1|) 874 
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Legal Services ) in the event development is not commenced to 
a point where foundations have been poured within 12 months 
from the date of receipt of a registrable conveyance in favour 
of Her Majesty the Queen in Right of the Province of British 
Columbia from the City of Vancouver. ' 

3 . Condition 3(i) 

' The date of sale to be the date of issuance of a Development 
Permit or 120 days from the date of sale approved by Council 
(February 20, 1975) whichever is the sooner. » 

The Government advises that this would be satisfactory to them 
provided that they had a registrable conveyance by that date. 
However, they fear there could be long delays in the consolida- 
tion and closing of the lanes and it could well be that they 
would not receive a registrable conveyance until after the 
120 days. However, at this point, it is not anticipated that 
the City will encounter any problems in having the site con- 
solidated and ready for conveyance to the Government by the 
date established by Council. In the event that the City is 
responsible for a delay in effecting registration, this matter 
could be dealt with at that time. It is therefore not considered 
necessary to amend this particular condition. 

It is therefore RECOMMENDED That the conditions of sale approved 
by Council on October 22nd, 1974, of the site to be created by 
the consolidation of Lots A - G, Lot 10 and the adjacent lane. 
Block 2, N.E.Jj Section 24, be amended as set out in items 1 
and 2 above . " 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Property & Insurance be approved. 


5. LEASE OF PORTION OF WATERLOT 'A' 
DISTRICT LOT 206i4., PLAN 5568 
21^ West 1st Avenue 

The Supervisor of Property & Insurance reports as follows :- 

"Summer Holdings Ltd., the owners of Lot A, Block 1, District 
Lots 302 and 2064, have requested a lease of the waterlot 
fronting their property and fronting the adjoining property owned 
by Hayes Trucks Ltd. The portion of waterlot which they have 
applied to lease is 300 feet wide and 100 feet deep, to the 
Harbour Headline. 

Egmont Towing, a related Company, has applied for, and has had 
conditionally approved, a development permit for the installation 
of a barge slip, tug berth, and other ancillary services for 
trans shipment of goods. 

City Council on August 13th, 1974, approved the recommendations of 
the Standing Committee on Civic Development which in part contained 
the following :- 

'That the proposal for a new barge slip to serve 
Egmont Towing Ltd. be approved in principle and 
that the Supervisor of Property and Insurance be 
instructed :- 

1. To negotiate with that company to establish 
the appropriate leasing arrangement which 
would insure public access for a water- 
front walkway. 

2. To investigate the possibility of buying 
the Egmont Towing Limited property with 
lease back to Egmont for an appropriate 
period of time.' 
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In reference to Item '2.', the company does not wish to sell 
their property to the City. 

In reference to Item '1.', there have been a number of discussions 
with the Company on both the term of the lease and the lease rental. 
The majority of properties which the City have leased in the False 
Creek Basin are to terminate in 1988, and it was determined by the 
Planning Department that any lease to Summer Holdings Ltd. should 
terminate in 1988. This presents a problem to the company as their 
capital investments will be fairly high, much of this imposed 
because of the City's requirements, and it is a relatively short 
period in which to amortize their capital expenditures. 

Consideration for the extra cost of sheet piling as required by 
the Planning Department to cosmetically retain the land at the 
waters edge, the City's option for a future walkway on tjie 
company land, and a release of the water rights from the adjoin- 
ing upland owner have now been worked out and, as a result, the 
Company has now agreed to lease the City waterlot on the follow- 
ing terms and conditions :- 

(a) Lease to commence December 1, 1974, and 
terminate on November 30, 1988; 

(b) Rental to be $5,136.00 per annum, plus 
taxes as if levied; 

(c) The rental to be reviewed on November 30, 198 4, 
and the rental to be based on the then current 
market rental; 

(d) The provision of a 5-foot cinder public walkway 
in perpetuity as designated in Plan #1473-25A. 


The Supervisor of Property & Insurance is of the opinion that 
the proposed rental represents market rental value, and it 
is therefore 

RECOMMENDED That the City enter into a lease with Summer 
Holdings Ltd. on the above terms and conditions, and the lease 
be drawn to the satisfaction of the Director of Legal Services 
and the Supervisor of Property & Insurance." 


The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Property & Insurance be approved. 


INFDRPDITION 


6. DEMOLITIONS 

The Supervisor of Property & Insurance reports as follows :- 

"I have received and opened quotations from various contractors 
for demolition of the structures listed below and have awarded 
the contract to the low bidders as noted :- 


Property 

4561 Boundary Road; 
Lot 6, Blocks 104 
to 106, D.L. 's 36 & 
51. 


Portion Only of 

Manufacturing 

Plant, 

1199 West 6th Ave. ; 
Waterlots 3645, 
3646 & 3660 


Project 

Boundary 
Road 
Street 
Widening 


Re-develop- 
ment, 
False 
Creek 


Successful 
Bidder 

Paul 
Bulych 


Merchant 

Contractors 

Limited 


City To 
Pay 


Code No, 


515.00 4912/458 


$20,835.00 316/1625 
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The above contracts have been confirmed by the City Manager and 
are reported to Council for INFORMATION." 

The City Manager submits the foregoing report of the Supervisor of 
Property & Insurance to Council for INFORMATION. 


FOR couMCfi Aam see page(s]B^1 
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BUILDING AND PLANNING MATTERS 

RECOMMENDATION 

1. Proposed Amendment to the Sign By-law to Accommodate 
Face Changes to Non-Conforming Signs 

The Director of Planning reports as follows: 

"City Council on October 8, 1974 adopted the New Sign By-law. This By-law 
specified in Section 9(1) that: 

'Before any person shall construct j erect, alter, repair other 
than normal maintenance, or relocating any sign, except those 
exempted under this By-law, he shall make application in 
writing to the Administrator for permit.' 

And i n Section 9(5) : 

'The Administrator shall issue a permit if the application com- 
plies with the provisions of this By-law. . . 

The City has since received several sign-permit applications for changes to 
the faces of existing signs which do not conform to the new By-law. It is 
expected more applications of this type will be forthcoming in the future. 
It is the opinion of the Director of Legal Services that the changing of 
the content of a sign constitutes the creation of a new sign and under the 
present regulation must be brought into conformity with the By-law. There- 
fore, these applications had to be withheld until the By-law can be amended. 

However, sign industry representatives have contested the strict enforce- 
ment of such regulations on the grounds that it would create undue hardship 
to the advertiser. It is the general practice that the advertiser of a sign 
enters into a contract with the sign company to amortize the cost of the sjgn 
over an abatement period of a number of years (usually five). When an adverti- 
ser moves from the premises or sells his business, he normally assigns his 
lease to the succeeding tenant. This often necessitates a change of copy to 
the face of the sign to indicate the change of advertiser. By refusing such 
permits, it is in fact penalizing the previous tenant, who must pay the out- 
standing contract for a sign which he no longer needs. 

A large number of signs in the City, especially projecting signs, became non- 
conforming with the introduction of the new Sign By-law. It is to be expected 
that about 50 to 100 businesses will change hands annually, thereby requiring 
sign face changes. 

In order to avoid creating hardships, particularly to small merchants, and 
without jeopardizing the gradual and systematical removal of non-conforming 
signs, it is proposed that an Amendment be made to the present By-law. This 
would permit changes to a sign face without requiring the sign to be brought 
into conformity with the By-law, as follows: 

(a) Replacing damaged sign face or one needing repainting; 

(b) Improving the sign without essentially altering the contents 
or advertising message of the sign; however 

(c) Where alterations in the contents due to change of owner or type 
of business or establishment are proposed, a time limit will be 
imposed. The time limit will be established by taking into con- 
sideration the remaining portion of the abatement period and the 
time the sign became non-conforming but in no way wi I I itexceed 
five years. 

■ 

A copy of the proposed Amendment is attached. The sign industries 
generally agree with the proposal. 

i 

' It is therefore RECOMMENDED: 



That Council approve the proposed Amendment to the Sign By-law and forward 
it to a Public Hearing." 
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2. Proposed Amendment to Sign By-law 
Height of Billboard 


The Director of Planning reports as follows: 

"Section 6(8) (c) of the Sign By-law stated: 

'The maximum height of a billboard shall be 16 feet above grade, 
or the height of the front wall of the buildings on adjoining 
properties whichever is less.' 

Seaboard Advertising Company Ltd. brought to the City's attention that although 
the 16 feet height limit is sufficient for the ordinary billboard it will not 
be so for the 'trio' billboards (i.e. billboards with automatic face changes). 
The 16 feet limit will place the billboard face only six feet above the grade, 
a height insufficient to prevent playful kids from getting their hands caught 
between the rotating prisms and/or damaging the rotation by jamming sticks or 
other materials into them. 

As this involves the safety of the public, it is suggested that the maximum 
height be increased to 20 feet to provide sufficient clearance above the grade. 

It is therefore RECOMMENDED: 

That Section 6(8)(c) of the Sign By-law No. 4810 be amended to read as follows: 

'The maximum height of a billboard shall not exceed 20 feet above 
grade. • 

And the Amendment be forwarded to a Public Hearing." 


CONSIDERATION 

3. Locked-In" Lot at 2331 Triumph Street 


The Director of Planning reports as follows: 


" Development Permit Application No. 67858 has been filed by the Landmark 
Projects Corporation Ltd. to construct a 21-unit apartment building on 
Lots 7, 8 and 9, Block 23, D.L. 184 (Northwest corner of Nanaimo and 
Triumph Streets). 

This development, if constructed, would leave Lot 10 (2331 Triumph 
Street), approximately 35.5' x 122', an isolated lot between the proposed 
apartment building to the east and the approved Senior Citizens' Lodge 
to the west. Such isolated lots are known as a "locked-in" lot. 


PROCEDURE - "LOCKED-IN" LOTS 

The RM-3 Multiple Dwelling District Schedule of the Zoning and Development 
By-law provides in part that the site for any new apartment building 
shall have an area of not less than 6,000 sq. ft. (lot size approximately 
50' X 121') except a lot not less than 5,400 sq. ft. (approximately 
44.65' X 121'), registered in the Land Registry Office prior to September 
6, 1965. 

If a development permit application is received which would create a 
locked-in lot, then the following is the present procedure: 

City Council's resolution of June 18, 1964 provided in part that: 

"All steps be taken by the Planning Department to prevent locked-in 
lots by negotiation with the developer and the owner but that no 
imnediate steps be taken to prohibit the creation of new "locked- 
in" lots and that this Item be added to City Planning Department 
work programme. " 

cont'd . . . 
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The Zoning Division of the Planning Department contacts the owner of the 
"locked-in" lot. The bylaw position and the present administrative 
procedures are then explained. 

If the "locked-in" lot owner with apparent full knowledge of the position 
then does not object to remaining as a "locked-in" lot - often through 
personal reasons (age, length of time having lived in house, existing 
revenue from number of multiple occupancy units in existing building, etc.) 
no further action is taken and the development permit is issued for the 
apartment building, subject to compliance with all relevant regulations, 
etc. 

If, however, the "locked-in" lot owner does object, then the Zoning 
Division endeavours to bring the affected parties together usually by 
letters and separate meetings - to see if conciliation can be achieved and 
the "locked-in" lot problem resolved. 

This procedure is not always successful because of the position taken by 
either or both parties and at some point because of delays, etc. one of 
the affected parties usually requests permission to appear before Council 
as a delegation. This is the case in the application now being reported. 

PRESENT SITUATION RE 2331 TRIUMPH STREET 

City records indicate that Lot 10 contains a 3-suite conversion and the 
assessed value is Land $14,424; Improvements $20,034. 

The owners of Lot 10, Louis and Maria Pereira of 2661 Pandora Street, 
have advised by letter dated November 6, 1974, of their objections to 
being left a "locked-in" lot. The letter further states: 

"The developers of this proposed development made us an offer which 
we found unfair and unreasonable, so we refused the offer." 

Mr. F.H. Briscol of the Landmark Corporation Limited advises of his 
willingness to acquire Lot 10 but is unable to arrive at a mutually accept- 
able price with the owners. 

As it has not been possible to resolve the question of the "locked-in" lot 
and both parties have advised verbally that they wish to appear before 
Council as a delegation. Development Permit Application No. 67858 is 
referred to City Council for CONSIDERATION." 

DELEGATION REQUEST - LOUIS & MARIA PEREIRA 

F. H. BRISCOE - LANDMARK CORPORATION LTD. 

(Copies of letter from Louis & Maria Pereira dated November 
6, 1974, letter from Landmark Projects Corporation Ltd. 
dated October iS, 1974, with attachment, and plan showing 
location of the subject property are attached.) 


FOR COUfJCIL ACTION SEE PAG£(S) ..^^2..:Z 
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NAME LOT 


Gordon D. Miller 77 


AJU Construction 

Co. Ltd. 89 


APPROX.SIZE SALE PRICE TERMS CONDITIONS 


50 
9j' 


^ 13f ' 
^ 113' 


$15,200.00 City Terms 
@ 9-3A^ 

$1[|.,000.00 City Terms 
@ 9-3A^ 


AJTJ Construction 60 
Co. Ltd. 90 "SIT' 


$15,000.00 City Terms 
@ 9-3A^ 


Kiyoshi G. Hikita 91 ^ 100 $15,500.00 City Terms 


70' ^ 112' 


Your Board 

RECOMMENDS that the foregoing recommendation of the Supervisor of 
Property and Insurance be adopted. 


A'r -if- ^.'r -Sf- 


FOR ADOPTIO:^ SEE PAGE[S)..../. — 
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FIRE & TRAFFIC MATTERS 

CONSIDERATION 

1. Transit Routes in the Marpole Area 
The City Engineer reports as follows: 

"In accordance with Council's motions at the meeting of September 10, 1974, 
the Engineering Department has contacted the bus companies, with the results 
mentioned below. This report will be accompanied by a report reference from the 
City Engineer. 

1. The Greyhound Bus Lines 

The Greyhound Bus Lines have already complied with Council's request 
and have rerouted all their outbound buses (4 per day) via Cambie 
Street/41st Avenue/Oak Street. 

2. The Bureau of Transit Services 

The Bureau of Transit Services is the planning body for B.C. Hydro and 
Pacific Stage Lines. 

(a) It complied with two of Council's motions, namely: 

(i) rerouting the Richmond Express to Hudson/71st Avenue/ 
Oak Street 

(ii) rerouting the Granville Shuttle to 72nd Avenue from 
Osier/Oak Street 

(b) In studying Council's motion to consider using the bus travelling 
along Marine Drive from New Westminster as the shuttle to Granville 
Street, Bureau of Transit Services and B.C. Hydro have concluded 
that the suggested route for the Marine Drive service is not oper- 
ationally possible because of the already congested situation on 
the Granville Loop at 63rd Avenue, and because it would also create 
an imbalance of bus service at this location. 

They are in favour of Marine Drive service (2 per hour) remaining 
on the Marine Drive/Osier Street/71st Avenue/Oak Street route. 
However, in view of Council's request, they will look for alter- 
native routings with the Engineering Department, but request that 
until such time \irtien a suitable alternative can be arrived at, 
they be allowed to operate either on: 

(i) Marine Drive/Osier Street/71st Avenue/Oak Street; or 

(ii) Marine Drive/Hudson Street/71st Avenue/Oak Street 

(The selection of the most suitable of these two roads relates, in 
part to the next item in this report. Therefore, our conclusion 
on this aspect is developed in the next section of this report.) 

(c) In response to Council's motion that the Pacific Stage Lines use 
Cambie Street/41st Avenue/Oak Street as the route for their buses, 
the Bureau of Transit Services have suggested that they have had 
considerable experience on the above mentioned route. However, 
delays due to heavy traffic congestion on Oak Street coupled with 
left turn difficulties at 41st AvenueN had made the ferry bus service 
(1 per hour) very unreliable by frequently causing the bus to miss 
ferry connections. This breakdown in service had resulted in the 
abandonment of the Cambie Street/41st Avenue/Oak Street in favour 

of Marine Drive/Osier Street/71st Avenue/Oak Street route earlier 
this year. 

The Bureau of Transit Services have suggested three alternatives for the 
P.S.L. operations in their order of preference: 

(i) Marine Drive/Osier Street/71st Avenue/Oak Street (present routing) 

(ii) Provision of an exclusive bus lane on Oak Street south of 57th Avenue 

(iii) Marine Drive/Hudson Street/ 71st Avenue/Oak Street. 

Engineering Department is not in favour of providing an exclusive bus lane 
"^^Oa*^ Street south of 57th Avenue for a relatively infrequent ferry bus service 
-.use of the already congested traffic situation. On a street that is pre- 

Cont'd . . . 
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sently operating at capacity during the rush periods, the removal of a traffic 
lane for exclusive bus use will have very detrimental effects on an already 
unsatisfactory traffic situation. Longer delays will be experienced as a result 
of the longer back-ups caused by the lack of capacity. This could develop into 
a highly unsatisfactory situation including greater use of local street and lanes 
in order to avoid congestion along Oak Street. Tests in 1972 with a "bus only" 
lane between 67th and 70th Avenues caused a very substantial increase in traffic 
accumulation and delay; bridge volumes were reduced 10 - 207o. 

Common alternatives for routing of the P.S.L. ferry bus service and the 
Marine Drive service have been suggested by the Bureau of Transit Services. 

ALTERNATIVE 1 - Osier Street/71st Avenue/Oak Street Route 


(FIRE - 2) 


The table below summarizes the peak hour bus volumes on Hudson and Osier Streets 
if this alternative was adopted. 


Bus Service 

Pre- July "74 

Post-July "74 

Sept. 

•74 

Alternative 1 

Hudson 

Osier 

Hudson 

Osier 

Hudson 

Osier 

Hudson 

Osier 

Richmond Express 


15 


15 

15 


15 


Pacific Stage Lines 


1 


1 


1 


1 

Granville Shuttle 




12 





Marine Drive 




2 


2 


2 

TOTAL 



16 



30 

15 

3 

15 

3 


This alternative would result in Osier Street being used by three buses per 
hour compared with the "Pre-July "74" volume of 16 buses per hour. On the 
other hand, Hudson Street will be used by I5 buses per hour. 


Osier Street would be carrying 17^ of the buses compared with S39^on Hudson 
Street. 


ALTERNATIVE 2 - Hudson Street/71st Avenue/Oak Street 

The table below summarizes the peak hour bus volumes on Hudson and Osier Streets 
with this alternative. 


Bus Service 

Alternative 2 

Hudson 

Osier 

Richmond Express 

15 


Pacific Stage Lines 

1 


Granville Shuttle 



Marine Drive 

2 


TOTAL 

IS 




In this case, Hudson Street will be used by all transit vehicles, 
instead of Osier Street. 

The City Engineer advances the following alternatives for Council's CONSIDERATION: 

A. 1. That Council approve the Pacific Stage Lines to use Osier Street/71st 
Avenue/Oak Street as the route for their ferry bus service. 

2. That Council approve the usage of Osier Street/71st Avenue/Oak Street 
as a temporary transit route for the Marine Drive service until B.C. 
Hydro and Bureau of Transit services work out a suitable alternative 
for this service. 


or 


B. 1. That Council instruct the Bureau of Transit to: "operate the P.S.L. 

service to Victoria via Marine Drive - Hudson Street - 71st Avenue - 
Oak Street. 


2. That Council instruct the Bureau of Transit to: "operate the Marine 
Drive service via Hudson Street - 71st Avenue - Oak Street." 


FOR COfJNGl ACTION SEE FA<JEfS) ...?!'£ 


REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 

November 28, 1974 

A meeting of the Standing Committee of Council on Finance and 
Administration was held on Thursday, November 28, 1974, in the No. 2 
Committee Room, third floor. City Hall at approximately 1:00 p.m. 

PRESENT: Alderman Bowers (Chairman) 

Aldermen Harcourt, Linnell and Volrich 

CLERK : M. Clark 
RECOMMENDATIONS 

1. Price of Closed Street and Lane - 
Pendrell Street between Burrard & 
Thurlow 


On October 1, 1974, City Council, when dealing with the Manager's 
Report, Works and Utility Matters, dated September 27, 1974, passed the 
following motion in regard to the price of a closed street and lane: 

"THAT Item (C) re the 'Price of Closed Street and Lane', as 
contained in this clause be referred to the Finance and 
Administration Committee for consideration and report on 
the policy involved in this matter. " 

On July 23, 1974, Council approved the closure of Pendrell Street 
between Burrard and Thurlow Streets for the proposed addition to St. 
Paul's Hospital subject to certain conditions. The Hospital District 
wanted assurance from Council that Pendrell Street could be closed 
before they spent large sums of money acquiring the privately-owned 
property in the block. At the meeting of October 1, 1974, Council 
received for information the report on the details of the hospital 
extension and approved the following recommendation of the City 
Manager in regard to the lane closure involved: 

"I RECOMMEND that when the Hospital District acquires Lots 
10 and 11, Block 9, D.L. 185, Plan 92 situated on the 
northeasterly corner of Pendrell and Thurlow Streets, the 
portions of lane outlined red and green on plan marginally 
numbered LE 4077 be closed, stopped up and conveyed to an 
abutting owner, subject to the consolidation of the lane 
with an abutting parcel." 

The Committee this day, considered Clause (C) of that Manager's 
report in regard to the closed street: 

'• (C) Price of Closed Street and Lane 

In the report to Council on July 23, 1974, the following was RECOMMENDED 
as one of the conditions of approval: 

The closed road be conveyed to either or both of the abutting 
owners for the nominal total sum of one dollar. The conveyance 
to provide for the return to the City of the closed road If the 
area Is no longer used for hospital purposes. 

When considering this matter. Council amended this condition to read as 

follows : 

The closed road be conveyed to either or both of the abutting 
owners at a reasonable price. 

The RECOMMENDATION of a nominal sum of one dollar was submitted in 
accordance with Council decisions on similar requests. The basis for the previous 
decisions Is set out below and was contained In a report to Council in 1970 when 
dealing with a street closure for the Vancouver General Hospital valued at $193,000. 

'In all the municipalities In the Province except the City of 
Vancouver, all highway Is vested in the Queen in the right of 
the Province. The Vancouver Charter, however, provides that the 
highway In the City of Vancouver is vested In the City. 

cont ' d. . . . 
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Clause No. 1 continued 

The Director of Lands has advised that the Crown Provincial conveys 
highways to hospitals for a nominal sum with a restriction for 
hospital purposes only. In the event that the highway is no longer 
used for hospital purposes, it reverts to the Crown. The Corporation 
Council has advised that similar arrangements could be made by the 
City in the conveyancing of highway to hospitals.' 

The streets and lanes were originally vested in the Crown and the Crown 
in turn vested them in the City of Vancouver at no cost to the City. As noted 
above, throughout the Province, streets and lanes required for hospital purposes 
are conveyed to the hospitals for a nominal sum. 

The market value of the closed section of Pendrell Street and the lane 
described above is $809,270.00. It is necessary to determine a reasonable price 
in accordance with Council's resolution of July 23, 1974. With the fuller explan- 
ation of the background to the conveyance of streets and lanes for hospital purposes 
Council may wish to consider that a reasonable price for the closed street and lane 
for the addition to St. Paul's Hospital be one dollar with the conveyance to provide 
for the return to the City of the closed street and lane if the area is no longer 
used for hospital purposes. " 

The City Manager had recommended to that meeting of Council that 
the closed street and lane in Item (C) be conveyed to either or both 
of the abutting owners for the nominal total sum of $1.00. The 
conveyance to provide for the return to the City of the closed road 
if the area is no longer used for hospital purposes. 

In considering this matter, the Committee noted particularly 
that the City of Vancouver is unique in the Province in that the 
streets and lanes are vested in the City and not vested in the 
Crown as is the case throughout the Province. In this regard, the 
Director of Finance noted that a study of street maintenance done 
a few years ago showed that if the Provincial Government shared in 
the maintenance of streets in Vancouver, there would be a considerable 
sum coming to the City annually from the Province. 

It was also noted that St. Paul's Hospital is now a member of the 
B.C. Medical Centre and as a major hospital, will benefit not only the 
residents of the City of Vancouver, but residents from the entire 
Province . 

It was noted that where other utilities are provided to the 
hospital, they are provided at a charge even though the provision 
is for a hospital. Consideration was given to the value of the 
land in question and disruption that would be caused in the area 
due to the hospital expansion. 

The City Engineer noted that in the case of other hospitals 
in the City, a nominal fee of $1.00 has been charged for closed 
streets and lanes. 

After considerable discussion, your Committee 

RECOMMENDS that the closed street and lane required for the 
expansion of St. Paul's Hospital be sold at market value. 

(Alderman Harcourt recorded as voting in the negative) 

2. Skills Producing Industrial Complex 
for Low Income People 

At the meeting of the Finance Committee on August 1, 1974, 
representatives of the Vancouver and District Public Housing Tenants 
Association were heard in regard to their request for inclusion in 
the 1976-80 Capital Program, funds to develop a Skills Producing 
Industrial Complex for Low Income People, and City-owned property 
on which to develop such a complex, (their orginal brief is circulated) 
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Council on August 13, 1974, passed the following motion when 
dealing with a report of this Committee: 

"THAT the Director of Social Planning be asked to meet with 
representatives from the Department of Manpower and Immigration, 
the Department of Human Resources and the Vancouver School Board 
to coordinate ideas for financing an industrial skills producing 
complex for submissions to the Standing Committee on Social 
Services for consideration; 

AND THAT the Standing Committee of Council on Social Services 
be requested to consider the lease of appropriate property for 
this purpose." 

Since that time, discussions have been carried out among repre- 
sentatives of the City's Social Planning Department, the Federal 
Department of Manpower and Immigration, the Provincial Department of 
Labour, Vancouver School Board, Vancouver and District Public Housing 
Tenants Association and the Provincial Department of Human Resources. 

Representatives from these Federal and Provincial Departments and 
from the Vancouver and District Public Housing and Tenants Association 
were present to discuss the proposal at this meeting of the Committee. 

The Committee attempted to determine whether or not there was a 
need for such a complex for training in various skills for low-income 
people, or whether training opportunities were already being made 
available through the senior levels of government. 

Mr. R. Azad, Associate Deputy Minister, Department of 
Labour, noted that it was not simply a building that was required, 
but that there are additional ongoing expenses for equipment, for 
maintenance, for operating and upgrading as well as cost of in- 
structional staff, all of which must be considered. He urged 
that all other alternatives be explored prior to the City making 
a commitment. He urged the representatives of the Association to 
work with the Department of Labour and use facilities that are 
now available for training. He indicated that it was the Pro- 
vincial Government's responsibility to make facilities available 
if there are not sufficient at the present time. 

Mr. D. Stead of the Department of Manpower and Immigration 
noted that steps have been taken to provide training in specific 
areas of Vancouver, such as the Strathcona area. These are operated 
by the Vancouver Community College in an attempt to upgrade the 
educational standards of people in that area. It was noted that 
the responsibil 1 tv for training in this Province is vested in the 
Department of Labour and the Department of Education. The Federal 
Department of Manpower and Immigration can purchase training from 
these agencies but does not have the authority nor the ability to 
hire instructors. 

Representatives from the Tenants' Association emphasized that 
the facility they are attempting to have constructed was never meant to 
only include tenants in public housing, but is for low-income people 
throughout the City. They indicated that approximately 16,0 00 families 
in Vancouver could benefit from such a facility, whereas the figure 
would be considerably less if considering only tenants in public housing. 

After considerable discussion, your Committee 

RECOMMENDS 

(a) That the Vancouver City Council request the Provincial Government 
Departments of Labour, Education and Human Resources to determine 
the training needs of the people represented by the Vancouver and 
District Public Housing Tenants Association, including determining 
who would take advantage of the training and what type of 
training would be required; 

cont ' d. . . . 
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(b) That the Department of Labour be asked whether or not they 
would be in favour of building, equipping and operating a 
detached facility as proposed by the Tenants' Association; 

(c) That, should the need be established by these Provincial 
Government departments. City Council favourably 
consider the granting of land for such a purpose. 

(Alderman Bowers recorded as opposing recommendation 
(c) ) 

The Vancouver and District Public Housing Tenants Association 
thanked Alderman Harcourt for his work as a liaison between Council 
and their Association, and asked particularly that this be recorded. 
Alderman Harcourt agreed to continue his liaison activity. 

3 . Development Permit Application Process 

On October 3, 1974, the Standing Committee of Council on Finance 
and Administration held a Public meeting to discuss the Development 
Permit Application process and resolved: 

"THAT a meeting of the Finance Committee, City Manager and the 
Director of Planning be scheduled for the near future to 
discuss the suggested changes to the Development Permit 
Application process." 

At this meeting of the Committee, Mr, Roy Lisogar, representing 
the Amalgamated Construction Association, presented a brief with 
recommendations for improvement in the present application processing 
procedure as follows : 

(i) Eliminate Duplication 

In Vancouver we must get two permits. A Development Permit 
and a Building Permit. We have two sets of plan checkers and two 
completely separate departments for one development. The more 
consolidation we could have the less time it will take to process 
permits . 

(ii) Eliminate Requirement of Excess 
Detail in Development Permits 

Great masses of detail are often required from a builder prior 
to the issuance of a Development Permit. All of these items have 
to be drawn and/or obtained prior to the issuance of a Development 
Permit. In the Development Permit approval these could all be 
listed as a condition for receiving a Building Permit (with a 
stock clause) example: "D.P. is hereby granted subject to the 
Development complying with the following items prior to receiving 
a Building Permit: 

a. Consolidate title 

b. Screening of all roof air conditioning 

c. Fence the rear yard 

d. Increase loading bays to four, etc." 

In this manner amended drawings would not have to be redrawn 
and three copies reissued and then plan checked for a Development 
Permit again. Also, lengthy delays such as waiting for consolidation 
of titles, etc., would not be necessary. 

A Development Permit could then be issued immediately after the 
plan checker has completed his work. 

(iii) Landscape Drawings 

Make landscape drawings a requirement for a Building Permit and 
not for a Development Permit as we now have. 

a. Often by the time the final design is completed for a 
Building Permit the landscape requirements change. 

b. Occasionally a project doesn't proceed beyond a Development 
Permit. This would eliminate drawings to be checked and 
save the checker time. 


cont ' d . 
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c. A Development Permit is a preliminary design. A landscape 
drawing is a final design. These conflict. 

d. That in landscape drawings, latin names be not required. 

That should a landscape drawing be rejected that it be stated 
specifically by the plan checker exactly what revisions he requires 
for acceptance of plan. 

(iv) Design Panel Problems 

The Design Panel is not serving the use and purpose it was 
intended to. It is one of the major bottlenecks at present in the 
issuance of a Development Permits. 

The Design Panel with its name chage'^ recently to Urban Design 
Panel has the single viewpoint of a few irchitects appointed to 
the Design Panel. Their viewpoint is not necessarily that of many 
other, perhaps more experienced architects. It does not seem right 
for these individuals to force their viewpoint on everyone in this 
City. 

It is wrong in principle, and there could be a strong conflict 
of interest where one architect is judging the work of another. 
Considerable unnecessary delays are caused in redrawing drawings. 

The power given the Design Panel recently that their recom- 
mendations must be accepted by the Technical Planning Board, and if 
not that they be sent directly to Council and that their recommendation 
be accepted or the Development Permit -application is refused - causes 
unnecessary delays. This makes an appointed body of citizens called 
the Design Panel have complete control and delay of issuance of 
Development Permits. 

At present, compromise designs are being done to appease the 
Panel. All Design Panel meetings are secret meetings, held behind 
closed doors. Property owners may not attend these nor are they 
permitted to speak to their design. Only architects are allowed 
to attend. 

The Construction Association is most seriously concerned about 
design. Annual competitions are held amongst members to encourage 
upgrading. It is our recommendation that the Design Panel be 
relegated to an advisory position as they were when the panel was 
first formed. That if they are retained that they meet weekly and 
publicly. 

Mr. Lisogar indicated a Committee of the Amalgamated Construction 
Association would be pleased to attend future study sessions called to 
streamline any new system. 

The Director of Planning commented that the points in the brief 
were useful and should be considered. 

The Committee also considered the following report submitted 
by the City Manager dated November 21, 1974, in regard to the 
Development Permit Application process which contained several 
recommendations : 


" Background 

In 1973, City Council received two reports concerning the procedures 
and staffing requirements for processing development permits. The 
first report was dealt with by Council on October 2, 197 3, and the 
second on December 11, 197 3. 

In the December, 1973, report, the recommendations of the City 
Manager included this item: 

"That review of the implementation of the report be made in 
November, 1974, and results reported to City Council at 
that time." 
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On July 9, 1974, the Mayor recommended that the Standing Committee 
of Council on Finance and Administration carry out a full-scale 
and complete review of the procedures involved. As a result. 
Alderman Bowers made a survey covering 195 development permit ap- 
plications, and on October 3, 1974, a public meeting was held to 
receive a report from the City Mcinager and various members of the 
public. The Chairman indicated that the purpose of the meeting 
was to provide the City Manager with suggested improvements and/or 
proposals for change in the process system. The Committee's 
report was received for information by City Council on October 22, 
1974. 

Following the meeting of the Standing Committee of Finance and 
Administration of October 3, 1974, two submissions were made to 
City Council concerning recommended changes in the Zoning and 
Development By-law which, when implemented, will eliminate the need 
for processing to be undertaken by a Plan Checking Assistant at 
present equivalent to approximately 15 to 20 hours each week. 

The Administrative Analyst has re-examined the current procedures 
with various members of the Planning Department and the Department 
of Permits and Licenses, and his observations are outlined in 
Appendix I. 

During the current review of this whole matter, the Director of 
Planning has implemented some administrative changes, and now 
reports as follows: 

"The Zoning Division consists of three groups: The Development 
Permit Group, Zoning Group, and the Subdivision Group. The 
leader of each of these groups takes the major responsibility 
in his area. With the addition of the extra staff this will 
leave the Group Leader of the Development Permit Group more 
readily available for attending meetings where Development 
Permits are under consideration and for dealing with those 
major items with relation to Development Permits. 

This means that on most occasions the leader of the Develop- 
ment Permit Group will be discussing Development Permits with 
City Council, City Planning Commission or Standing Committees 
of Council and this individual or one of the Plan Checkers will 
be presenting the departmental view point on most occasions to 
the Board of Variance. 

This does not mean that the head of the Zoning Division 
will never appear at these meetings. It does mean that 
he will only do so where there are major policy items in- 
volved and in fact the Director of Planning himself may be 
required to appear on some occasions. 

The main responsibility for processing Development Permits 
and in dealing with developers will lie with the leader of 
the Development Permit Group and in most cases contacts with 
developers will be by the individual Plan Checker or Group 
Leader. Contact with people above this level, either the 
Zoning Planner, the Deputy Director or the Director, will 
normally only be at the request of the Plan Checker or Group 
Leader. This will mean that the senior people will not 
respond to standard cases, these will be diverted automa- 
tically to the Development Permit Group. Accusations of 
unavailability will therefore continue to be made but if the 
Development- Permit Group are to assume a greater share of 
responsibility they must maintain prime contact with 
developers . " 

I would prefer that the Development Permit Group be separated from 
the remainder of the Zoning Division and for a trial period of one 
year the Supervisor report directlv to the Deputv Director of 
Planning. The Zoning Planner to confine his refinons ibil itv to 
matters of subdivision, strata title, renoninp and Toninp Pv-Vw 
amendments, and to be available as a resource person to aci ir. a 
consulting capacity to the Development Permit Sub-committee am.', to 
members of the Development Permit Group and senior members of the 
Planning Department. 

The Director of Planning disagrees with the foregoing proposal, 

and Council may therefore wish to continue with the newlv implemented 

procedures quoted above for a trial period. 

In either case, I RECOMMEND that the whole matter be reviewed and 
the results reported to Council in twelve months' time. 
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FURTHER RECOMMENDATIONS ; 
Staffing 

The following additional positions to be established in the 
Development Permit Group: 

1 P.C.A. II 
1 P.C.A. IV 

1 position (to be classified by the Director of 

Personnel Services, to act as expediter for the 
group.) The duties of this latter position to 
include the follow-up of complaints, and to check 
the status of applications to ensure that none 
are overlooked, and thereby eliminate unnecessary 
delays . 

Estimate of Costs (197U rates) 

Balance of 12 months 

197U in 1975 

* 1 P.C.A. II ($812 per month) - $10,10U 

* 1 P.C.A. IV $1,011 per month) - 12,132 
1 "Expediter" (say, $1 , Oil/month) - 12,132 

$3U,368 

Fringe benefits 12 1/2% u , 315 


Furnishings and equipment $5,300 


$38,683 


* (Positions to be filled effective January 1, 1975.) 
I RECOMMEND that the foregoing costs be approved in advance of the 
approval of the 197 5 budget. 


Staff Fluctuations due to 
Variations in V?ork Load 

It is probable that the volume of Development Permit applications 
will fall due to the current economic conditions. This could 
reduce the number of zoning Plan Checking Assistants required from 
time to time. Pi;omotions and attrition, plus utilization of this 
staff in other functions in the department, could allow for adjust- 
ment of staff to suit varying volumes in permit applications. 

Since there is a fairly large turnover in P.C.A. I's, the Permits 

and Licenses Department should be able to adjust by not filling 
vacancies as volume varies. 

It is RECOMMENDED that the Director of Planning and the Director 

of Permits and Licenses report monthly to the City Manager on work 

load and staffing requirements related to the development permit 
function. 

Training 

I have instructed that an in-house training programme be developed 
by the Personnel Services Department to train suitable staff for 
P.C.A. I positions, and to train P.C.A. 's for purposes of temporary 
and permanent promotions. When arrangements for such training 
programmes have been completed, I RECOMMEND that the Director of 
Personnel Services be authorized to include the costs thereof in 
his annual budget. 

Information Pamphlets 

Council has already instructed that suitable information booklets 
be prepared to describe the procedures for obtaining development 
and building permits. 

I RECOMMEND that the Director of Planning and the Director of 
Permits and Licenses report to Council in one month on their sug- 
gestions with respect to these pamphlets and the estimated cost of 
producing them. 
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I RECOMMEND that the Director of Finance be instructed to carry 
out a study of the fee structure related to the function of issuance 
of development and building permits; this study to be commenced 
inunediately and reported to Council as quickly as possible so that 
fees can be adjusted as necessary to meet the costs of providing 
the functions. 

V.M.R.E.U. 

A copy of this report has been given to the Business Manager of the 
Vancouver Municipal and Regional Employees' Union. " 

Following discussion, your Committee 
RECOMMENDS 

(a) That the brief from the Amalgamated Construction Association 

be received and the Director of Planning be requested to report 
back to the Standing Committee on Finance and Administration on 
the recommendations contained within the brief; 

(b) That the recommendations of the City Manager contained in the 
foregoing report dated November 21, 1974, be approved. 


The meeting adjourned at approximately 3: 40 


* * * * * 
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STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 
JUNE 25, 19 70 

A meeting of the Standing Committee of Council on Planning and 
Development was held in the No. 1 Committee Room on Thursday, June 
25, 1970, at approximately 9:30 a.m. The following members were 
present : 

PRESENT ; Alderman Bird, Chairman 

His Worship the Mayor 
Aldermen Adams, Hardwick, Linnell, 
Phillips, Rankin, Sweeney 
and Wilson 

ABSENT ; Alderman Broome (Leave of Absence) 

Alderman Calder 

CLERK ; R. Thompson 


The Minutes of the meetings held April 23, 1970, and May 7, 1970, 
were adopted. 

The following action of the Committee is submitted to Council for 
information : 


INFORMATION 

1. South East Sector: Municipal, Provincial, 
Federal Pilot Housing Project 

This item was considered 'In Camera' and will be reported upon 
separately . 


2 . Low Income Housing Program 

RESOLVED that the report of the Board of Administration, dated 
May 7, 19 70, which provides information on Low Income Housing 
programs, be received. 


3. Land and Water Use Policy: 
English Bay and False Creek 

On April 7, 1970, the Council referred to the Park Board for its 
advice, a proposal that the Standing Committee on Planning and 
Development invite representations on waterfront activities. The 
Board of Parks and Public Recreation, by resolution dated April 
27th, advised the Council that it would agree to participate with 
the Standing Committee in the hearing of representations on 
waterfront activities. 

It was 

RESOLVED that the Standing Committee on Planning and Development, 
in conjunction with members of the Park Board invite and receive 
briefs and delegations from groups and individuals interested 
in waterfront activities to aid the City in developing appropriate 
land and water use policy for English Bay and False Creek, including 
Jericho, Locarno and the beaches of Point Grey under the jurisdiction 
of the Park Board. 


The meeting adjourned at approximately 12:10 p.m. 


****** 
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FROM ALDERMAN MARZARI , VICE CHAIRMAN, AND ALDERMAN GIBSON, MEMBER 
STANDING COMMITTEE OF COUNCIL ON SOCIAL 

SERVICES 


A meeting of the Standing Committee of Council on Social Services 
was called in No. 1 Committee Room, third floor. City Hall, on 
Thursday November 28, 1974 at 1:30 p.m. 


There being no quorum present this report is submitted by Alderman 
Marzari, Vice Chairman of the Social Services Committee, and 
Alderman Gibson, for Council's consideration. 

RECOMMENDATIONS 

1. Alliance of Handicapped - Request For Assistance With 
Transportation Requirements 


The Aldermen had before them for consideration a letter dated 
September 23, 1974, (circulated) from Mrs. Pat Doddmun, Vice 
Chairman of the Alliance of Handicapped, and a brief presented 

to the Aldermen at the meeting by Mrs. Doddmun (circulated). 
The brief pointed out the need for one more bus to be added to the 
existing 11 "Easter Seal" buses which provide transportation for 
handicapped persons. 

Cost of an additional bus would be $6,473.78 and the additional 
bus would reduce the current $3.00 fare for each return trip per 
person to $2.50. 

The brief also stated a grant of $200,000, shared with senior 
governments, would reduce the cost of each round trip per person 
fare from $3.00 to $1.00. 

It was alleged that handicapped persons are occasionally 
refused transportation by taxi drivers. 

The brief asked what employment opportunities are available 
at City Hall for handicapped persons. 

A representative of the Social Planning Department advised 
that the department is planning an investigation in January of 
transportation for the handicapped. 

Following discussion it was. 


PRESENT: 


Alderman Marzari, Vice Chairman 
Alderman Gibson 


ABSENT: 


Alderman Rankin 
Alderman Hardwick 


COMMITTEE 
CLERK: 


H. Dickson 


Cont'd. 
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Clause No. 1 Continued ; 
RECOMMENDED 

(a) THAT the Social Planning Department examine the matter 
of transportation for handicapped persons including 
what services are being offered by various agencies 
now, the need for an additional bus for transportation 
of handicapped persons and the effect such an additional 
bus would have on the per person round trip fare, for 
report to the Social Services Committee; 

(b) THAT the Social Planning Department examine part-time 
job opportunities for handicapped persons and report 
to the Social Services Committee; 

(c) THAT the Vehicles for Hire Board be asked to examine 
the question of whether the alleged refusal of taxi 
operators to serve handicapped persons is grounds 
for cancellation of their licenses. 


2. Acoustics In Committee Room No. 1 


During consideration of the above item Alderman Gibson 
observed that acoustics in Committee Room No. 1 are poor and 
that persons using the room occasionally encounter difficulty 
hearing each other. 

It was, 

RECOMMENDED 

THAT Council consider providing public address 
equipment in Committee Room No. 1. 


3. City Centre Youth Resources - Request For Funding For Nurse 
and Medical equipment 

The Aldermen had before them for consideration a brief, 
(circulated) from City Centre Youth Resources requesting: 

A) THAT funds be made available for a nurse to deliver 
medical services to youths three hours in the evening, 
six days a week at the Family and Childrens Services 
facilities at 52 Water Street; 

B) THAT funds be made available to purchase the medical 
equipment necessary for providing these services. 

Letters of support, including one from Dr. G.H. Bonham, City 
Medical Health Officer, were appended to the brief. 

A representative of the Health Department stated the department 
agrees with the proposal and that the existing Pine Street clinic 
which offers similar services, although currently facing a heavy . 
caseload, could provide back-up services to the service proposed 
for 52 Water Street. 

The Health Department representative stated the nurse would 
cost $1,000 per month and that medical supplies and equipment 
would cost up to $1,000. 

It was stated the proposal is for a six month demonstration 
project. 

Following discussion it was. 
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Clause No. 3 Continued ; 
RECOMMENDED 

(a) THAT Council approve a grant of up to $7,000, 

to be administered by the Medical Health Officer 
to provide a nurse to deliver medical services to 
youths at the Family and Childrens Services facilities 
at 52 Water Street, this amount to pay the cost of 
a nurse for six months and up to $1,000 for purchase 
of medical equipment and supplies; 

(b) THAT the Medical Health Officer request the Provincial 
Government to share in the cost of this service. 


4 . Board of Police Commissioners - Information Report 

The Aldermen had before them for consideration a letter dated 
November 22, 1974, (circulated) from R. Pickering, Secretary of 
the Board of Police Commissioners. 

The letter was in response to the Social Services Committee's 
recommendation, approved by Council October 29, 1974, 

"THAT Council request the Police Board to reinstate 
policing of the East Hastings area to the same level 
as was in effect in the summer of 1973." 

The letter stated that the Board of Police Commissioners 
considered this request at its meeting of November 14, 1974, and 
that at that meeting Deputy Chief Oliver reported it was not 
possible to reinstate the task force operation that was implemented 
in 1973 because of other urgent policing problems. 

The letter stated further that the Chief Constable advised 
the Board that the area in question would be given as much attention 
as possible within the limits of the available manpower. 

Following discussion it was, 

RECOMMENDED 

THAT the letter, dated November 22, 1974, from the 
secretary of the Board of Police Commissioners be 
received and that representatives of the Board of 
Police Commissioners be requested to appear before 
the Social Services Committee to explain more fully 
why the East Hastings area cannot now be policed 
at the same level as it was in 1973. 


5. Vancouver Gay Information Service - Grant Request 


The Vancouver Gay Information Service in September applied 
to the Social Services Committee for a grant of $26,720 and the 
Committee referred the application to the Social Planning Department 
for report. 

The Aldermen had before them for consideration a report from 
the City Manager, dated November 4, 1974, in which the Director 
of Social Planning recommended that no grant be given to the 
Gay Information Service. 

Representatives of the Vancouver Gay Information Service 
appeared before the Aldermen and expressed dissatisfaction with 
the report and read to the Aldermen a five page statement (circulated) 
requesting the Social Services Committee to ask the Social Planning 
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Clause. No. 5 Continued; 


Department for another more detailed report on their grant 
application, such report to be prepared in co-operation with 
the Vancouver Gay Information Service and submitted to the 
Social Services Committee in one month. 

The Vancouver Gay Information Service delegation claimed 
that normal social services are often denied to homosexuals 
because of prejudice and a grant to the Vancouver Gay Information 
Service would be used to mediate available services to those who 
are, or feel themselves to be effectively denied these services. 

The Vancouver Gay Information Service representatives suggested 
the City undertake a research study of discrimination against 
homosexuals. 

Following discussion it was. 


RECOMMENDED 

THAT another, more detailed, report on Vancouver Gay 
Information Service's request for a $26,720.00 grant 
be prepared by the Social Planning Department for 
submission to the Social Services Committee and that 
a meeting of the Vancouver Gay Information Service, 
the Gay Alliance Toward Equality, (G.A.T.E.) the Social 
Planning Department, the Health Department, and one 
member of the Social Services Committee be held to 
determine terms of reference for the report. 


6. Neighbourhood Services Association - Grant Request for $120,000 


The Neighbourhood Services Association has applied for a grant 
of $120,000 from the City toward its 1975 budget and the application 
is currently under study by the Social Planning Department, which 
will report on the application, along with other grant applications, 
to a joint meeting of the Social Services and Finance Committees 
scheduled for December 12, 1974. 

In order to acquaint the Aldermen with the wide range of 
services offered by the Neighbourhood Services Association, 
representatives of the organization appeared before the Committee 
and gave a forty-minute presentation, illustrated by slides. 

The representatives stated that the Neighbourhood Services 
Association has a total budget of approximately $562,000 and that 
the $120,000 requested from the City is required to maintain 
existing services. 

Following the presentation there was brief discussion on the 
submission and it was. 


RECOMMENDED 


THAT the submission of the Neighbourhood Services 
Association be received. 


The Meeting Adjourned at 3:15 p.m. 



REPORT TO COUNCIL 



STANDING COMMITTEE OF COUNCIL 
ON WATERFRONT AND ENVIRONMENT 


November 28, 1974 


A meeting of the Standing Committee of Council on Waterfront and 
Environment was held in the #1 Committee Room, third floor. City 
Hall, on Thursday, November 28, 1974, at approximately 3:30 p.m. 


PRESENT: 


Alderman Pendakur (Chairman) 


Alderman Linnell 
Alderman Gibson 
Alderman Massey 


ABSENT: 


Commissioner DuMoulin 


CLERK; 


M. Cross 


The Minutes of the Meetings of October 31st and November 14th, 1974, 
were adopted. 

RECOMMENDATION 

1. Fraser River Street Ends 

In a report presented to the Committee on November 14, 1974, 
the Chairman recommended that two street ends along the Fraser 
River i.e. Elliott and Shaughnessy,be developed for public 
access and family recreation. The Committee recommended that 
the Director of Planning be instructed to report to the next 
meeting on the immediate development of all ten street ends 
for public access. 

Mr. R. Youngberg, Associate Director, Area Planning, using 
photographs and illustrations reviewed the presentation 
received by the Environment Committee approximately one 
year ago and outlined the pros and cons of the ten street ends. 
The report presented to the Environment Committee a year ago 
had been sent to the Park Board for comment on four street ends 
considered suitable for initial development i.e. Kerr, Elliott, 
Crompton and Shaughnessy. 

The Committee now feels that seven street ends i.e. Crompton, Elliott, 
Shaughnessy, Gladstone, Kerr, Beatrice and Jellicoe, should 
be considered for immediate development with maximum development 
of Elliott and Shaughnessy street ends. Development under the 
Hudson Street Bridge should also be considered. 

RECOMMENDED 

(a) THAT the Director of Planning and the City Engineer be 
instructed to proceed with terms of reference for a 
consultant to prepare working drawings for a design of 
the seven street ends to include any City lands in between; 
with maximum development of Shaughnessy and Elliott street 
ends and minimum development of the remaining five. 

(b) THAT an expenditure of up to $15,000 be authorized to hire 
a consultant for the above study, funding to come from 
Capital Appropriation 550-9221, Development of the Fraser 
River for Public Access. 


cont'd .. 
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Clause No.l (continued) 

(c) THAT the Director of Planning be instructed to negotiate 
with the Federal and Provincial Governments to determine 
the best utilization of the area under the Hudson Street 
Bridge for public access and family recreation. 

(d) THAT the Director of Planning in consultation with the 
City Engineer report back direct to Council on the cost 
of implementation of the study. 


2. Dogs 

The report of the Director of Permits & Licenses dated October 
31, 1974, was withdrawn by the City Manager for revision. The 
Committee felt that this matter should be considered by the 
1975 Committee. 

RECOMMENDED 

THAT the revised comprehensive report of the Director 
of Permits & Licenses re "Dogs" be referred to the 
1975 Committee dealing with environmental matters. 


3. Final Report - Waterfront Steering Committee 

Mr. R, J. Spaxman, Director of Planning, advised that the work 
of the Waterfront Steering Committee had been completed. The 
Steering Committee felt a small Federal-City Liaison Committee 
should be set up, similar in composition to the existing Committe 
to assist in the implementation of the Waterfront Study and relat 
matters. 

RECOMMENDED 

THAT a Federal- City Liaison Committee be set up to assist 
in the implementation of the Waterfront Study and related 
matters; the composition of the Committee to be similar 
to the existing Waterfront Steering Committee with the 
City representatives being the Director of Planning as 
Chairman and the City Engineer. 


4. Waterfront Working Committee - Status Report 

Mr. R. J. Spaxman, Director of Planning, advised that the Water- 
front Working Committee, under his chairmanship, has been meeting 
twice a month to discuss matters primarily affecting the area 
bounded by Burrard, Hastings and Main Streets and the Waterfront 
to ensure that the views of the various agencies (i.e. Marathon 
Realty, Bureau of Transit, G.V.R.D, and City departments) were 
properly integrated in the planning for the area. 

RECOMMENDED 

THAT the Status Report of the Director of Planning with 
respect to the Waterfront Working Committee be received 
with the section on "Future Concerns" being referred to 
the 1975 Council. 

FURTHER THAT the members of the Waterfront & Environment 
Committee wish to express to the 1975 Committee set up 
to consider environmental matters that they would like to 
see the Project 200 development scaled down significantly 
from the proposal presented to them in March 1974. 


cont'd ... 
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5. Waterfront Planning Study - Stage IV - Implementation 

Mr. R. J. Spaxman, Director of Planning, submitted an information 
report to the Committee explaining the contents of the Stage IV 
Implementation Report of the Project Manager, Waterfront Planning 
Study. (A copy of the Stage IV Report is on file in the City 
Clerk»s Office) 

Mr. R. C. Mann, Project Manager, Waterfront Planning Study, 
stated that three parts of the four part Stage IV report 
were included at this time i.e. Working Paper #1 - Area 
Management, Working Paper #2 - Regulations, and Working 
Paper #3 - Action Plan. 

Working Paper #1 contains a variety of options open to the City 
for area management and concludes with recommendations from 
the Project Manager, i.e. 

(a) political guidance is needed 

(b) a Waterfront Working Committee of senior staff 
officials including transportation and urban design 
specialists should be set up 

(c) the Park Board should assign a senior staff member 
to the Committee noted in (b) 

(d) twelve Waterfront Trustees should be appointed by 
the Mayor to report to Council 

(e) the aforementioned Trustees should appoint consultants 
to advise on urban design 

(f) the Mayor and Council should appoint a local area 
manager to oversee the quality of urban design on 
the waterfront 

(g) the Federal Government should undertake the major 
share of the financial responsibility. 

Working Paper #2 describes the need for urban design criteria, 
ways of encouraging developers through bonusing and means of 
expediting the development permit process. 

Working Paper #3 contains a "framework for action" for the 
different aspects of the decision making process, and indicates 
division of labour and a priority time table. 

Mr. Spaxman advised that the Planning Department is presently 
putting together a report relating two legislative needs for 
the G.V.R.D. plan amendment and a great deal of discussion 
and decision making needs to be done. He would like to seek 
guidance from the new Council as to how to proceed at staff 
level to implement the plan amendment. 

RECOMMENDED 

(a) THAT the report "Waterfront Planning Study - Stage IV - 

Implementation" be circulated by the Director of Planning 
to : 

(i) various agencies interested in the Waterfront 
Planning Program (Vancouver Port Authority, 
National Harbours Board, Board of Trade, Downtown 
Business Association, Downtown Eastside Residents' 
Association, groups interested in housing). 

(ii) the Aldermen-Elect 

(iii) Board of Parks & Recreation 

with copies being made available in the public libraries. 

cont'd . . . 
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(b) THAT the Waterfront & Environment Committee recommends 

to the 1975 Council that it receive a report reference 
on the entire Waterfront Planning Study with interested 
groups or individuals being invited to attend. 


The meeting adjourned at approximately 4i45 p.m. 

FOR COUHOL ACTION SEE PAGE(S) .<S2^ 
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STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY DEVELOPMENT 


November 2S, 1974 


A meeting of the Standing Committee of Council on Community- 
Development was held in the No. 2 Committee Room, Third Floor, City 
Hall on Thursday, November 2S, 1974 at approximately 3:30 p.m. 


PRESENT : 


Alderman Volrich (Chairman) 
Alderman Harcourt 
Alderman Marzari 


ABSENT ; 
CLERK : 


Alderman Rankin 
D. Bennett 


Adoption of Minutes 

The Minutes of the meetings 
were adopted. 

RECOMMENDATIONS 


held October 31 and November 7, 1974 


1. Neighbourhood Pub Application - 
1403 Commercial Drive 


Mir. Victor Maglio appeared before the Committee in support of his 
application for a neighbourhood pub at 1403 Commercial Drive. The 
Committee reviewed the application and the amenity report which indicated 
that the site is located in a commercial area on Commercial Drive. The 
main floor of the building is occupied by a restaurant and retail 
businesses, the second and third floors containing residential suites. 
Worth and south of the site is largely commercial with residential uses 
of the second and third floors of the buildings. East of the proposed 
o cation are several small retail grocery stores, two churches and 
church halls, several rest homes and one private hospital but the 
najority of the buildings are mixed residential uses. West of the site 
:.s similar to the east side with several rest homes and one private 
hospital, along with one elementary school and the large Britannia School 
Ifroject but the district is largely residential in character. 

The Committee discussed the application with Mr. Maglio and after 
due consideration it was 

F,E COMMENDED 


THAT the application of Mr. Victor Maglio for a neighbourhood 
pub at 1403 Commercial Drive be approved in principle subject 
to the City conducting a referendum of the residents and 
merchants in a four block area surroiinding 1403 Commercial 
Drive, the cost of such referendum to be borne by the applicant, 
Mr. Maglio. 

FURTHER THAT the applicant must comply with all applicable City 
legislation. 


City Owned Lands - D.L. 753, Blocks G-K 
Situated Between Commercial and Findlay 

In a communication dated August I6, 1974 Mr. Tim A. Cronin, on 
behalf of petitioners, notified the members of Council that these 
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residents in the area of the City-Owned lands, D.L. 753 » Blocks G-K, 
situated between Commercial and Findlay, would object to a low-income 
housing development being placed on these City-Owned lands and re- 
quested that they be notified as to what use the City proposes for 
this site. 

The Committee had before it for consideration the following 
report of the Director of Planning dated October 23, 1974 on the 
subject matter: 

In late August, 1974, the City received a letter (attached) from resi- 
dents in the area adjacent to these lands outlining their opposition 
to any form of low income housing development on this property. 

The City has owned land in this block (Zoned RS - 1) since 1922 and 
ihas gradually acquired lots as they came on the market. There has 
:been no accelerated acquisition program. The current subdivision and 

jhousing is substandard. 

1 

A number of the lots have come on the market within recent years and 
these have been acquired with the intention of eventual consolidation 
of the total parcel for purposes of redevelopment. In a report to 
Council in June, 1973, summarizing potential housing sites in the City, 
this parcel of land v/as identified as Site No. 120, 1.56 acres, with 
a potential of 25 - 70 units depending on the housing type mix (i.e. 
family, seniors or specialized housing) . The existing City ownership 
and proposed project outlines is illustrated on the attached map. 
There are no design concepts developed for this site at this time and 
iit is not envisaged that there will be until consolidation is complete. 

trhis. parcel of land lies w-i.thin the Cedar Cottage Neighbourhood Improve- 
ment Area. On September 4, 1974, a motion was passed by the Cedar f 
Cottage N.I. P. Committee stating that "no decisions about the proposed 
jlousing Project (bounded by) Victoria Diversion/rindlay/16th Avenue be 
made by City Council without first notifying this Cedar Cottage N.I. P. 
Committee and all the residents in the area". 

The Director of Planning concurs with this statement and recommends : 

That discussion v;ith the local residents take place during the 
project design stage either through the current N.I. P. process 
or, if acquisition is not completed within the time span of 
N.I. P. (i.e. by^^mid 1977), then through a local committee of 
area residents. 


Mr. Don Sinclair from the Cedar Cottage Planning Office reviewed 
the foregoing report and it was 

RECOMMENDED 

I THAT the petitioners be advised that when any plans are being 

I considered for the City-Owned lots, D.L. 753, Blocks G-K, 

situated between Commercial and Findlay, the people in the 

area will be consulted for their views. 

INFORMATION 


3 . Street Vending Permit - 
Mr. Alain Straub 


Mr. Straub appeared before the Committee requesting a street 
vending permit to sell hot desserts on the Granville Mall. Mr. Straub 
idisplayed a model of his proposed kiosk. 


Cont'd . . 
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JUL 9 1370 


JUNE 22, 19 70 


OFFICIAL TRAFFIC COMMISSION 


A meeting of the Official Traffic Commission was held in the No. 1 
Committee Room, Third Floor, City Hall, on Monday, June 22, 1970, 
at approximately 3:30 p.m. 


PRESENT 


ALSO PRESENT 


CLERK 


Alderman Linnell, Chairman 
Alderman Rankin 
Commissioner Ryan 

Mr. R.C. Boyes , Assistant City Engineer, 
Traffic and Transportation 

Inspector T. Herdman, 

City Police Department 

Mr. W. Kirkwood, City Prosecutor's 
Department 

Mr. J. Mulberry, Law Department 

Mr. W.H. McLachlan, Vancouver School Board 
Mr. E.L. Wiseman, Vancouver Traffic and 
Safety Council 

D. Scott 


Adoption of Minutes 

The Minutes of the meeting held April 20, 1970, were adopted. 


1. Commercial-Victoria Diversion at 18th Avenue: 
Request for Further Traffic Controls 

At the last meeting of the Official Traffic Commission, Superintendent 
Oliver was requested to check the speeds at this intersection, have 
his School Patrol Officers review the area with a view to having a 
School Patrol placed at this intersection, and review with the School 
Board Officials the boundaries of the Annexes and Lord Selkirk School, 
to minimize crossings of the Victoria Diversion and report back to the 
Commission on his findings. It was agreed that parties interested in 
this subject matter would be invited to attend this meeting. 

Mr. J. Warnock, President of Cedar Cottage Ratepayers and Tenants 
Association and Mrs. Langman appeared before the Commission as dele- 
gations and presented a brief and petition containing approximately 
1,000 names. Mr. Warnock urged that a signal be placed at this 
intersection in order to protect the pedestrians' rights. 

Under date of June 8, 1970, Superintendent Oliver submitted a report 
and advised as follows: 

"A radar survey was conducted on May 1st, 19 70, during the 
periods 8:15 a.m. -9:00 a.m.; 12 Noon to 12:45 p.m.; 3:00 p.m.- 
3:30 p.m. In the initial period, 139 vehicles were exceeding 
33 m.p.h.; 45 vehicles exceeding 36 m.p.h., and 18 vehicles 
exceeding 40 m.p.h. 

During the subsequent two periods there was no appreciable 
excessive speed. 

Radar enforcement was applied on three consecutive days 
following the survey, and special attention was given on a 
periodic basis since that time. 

On June 1st, 19 70, a second radar survey was conducted at times 
identical to the first. Between 8:15 a.m. -9:00 a.m. 32 vehicles 
exceeded 33 m.p.h., 28 vehicles exceeded 36 m.p.h., and none 
exceeded 40 m.p.h. 

.... Cont'd. 
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Mr. K. F. Dobell, Assistant City Engineer, Traffic and Tranporta- 
tion Division, advised that Council had, on November 5, 1974, passed 
a motion to the effect that the total number of licenses to be granted 
on the mall be held at thirty pending a report from the appropriate 
Department and that the City Engineer therefore is not accepting further 
applications at this time as they currently have 53 applications on file. 

Mr. Straub was advised by the Committee that until the question 
of design of the kiosks is resolved and should Council decide to increase 
the niomber of kiosks on the mall, little hope could be given to Mro Straub 
to obtain a permit for vending on the mall. 

RESOLVED 

THAT Mr. Straub keep in touch with the City Engineer for further 
consideration of his application at a later dateo 


4. Street Vending Permit - 
Mr. Ram Roop 

Mr. Ram Roop appeared before the Committee requesting a popcorn 
vendor's license on the Granville Mall. 

Mr. K. F. Dobell advised that as stated above no further applica- 
tions are being accepted at the present time for the Granville Mall 
and although previous contacts with Mr. Roop began on April 29, 1974, 
and efforts were made to contact him so that he might be included in 
the initial group of vendors on the mall, the Permits and Licenses 
Department were unable to get in touch with Mr. Roop at that time. 

RESOLVED 

THAT the City Engineer contact Mr. Roop when further applications 
for the mall are being considered. 


5. Street Vending Permit - 
Mr. Paul Calder 


Miss Janet Murphy appeared for Mr. Paul Calder to appeal a 
decision of Council on November 5, 1974 when his application for a 
permit to operate a stand on the mall was not approvedo It was noted 
that Mr. Calder's application was No. 31 and the Committee felt that 
this application should be referred to the City Engineer for further 
consideration, e.g. if there becomes a vacancy on the mall considera- 
tion could be given to this application, however, after further dis- 
cussion it was 

RESOLVED 

THAT Mr. Paul Calder's application for a street vending permit 
be referred to the City Engineer for report back to the next 
meeting of the Committee on December 12, 1974. 


The meeting adjourned at approximately 4:30 p.m. 

FOR COUNCIL ACTION SEE PAGE(S) S.^... 
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CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 


A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, December 17, 1974, in the Council Chamber, 
commencing at 2:00 p.m. 

PRESENT: Mayor Phillips 

Aldermen Bowers, Gibson, Hardwick, 
Linnell, Marzari, Massey, Pendakur, 
Rankin and Volrich. 

ABSENT: Alderman Harcourt 

CLERK TO THE COUNCIL: D.H. Little. 


PRAYER : 

The proceedings in the Council Chamber were opened with 
prayer . 

"IN CAMERA" MEETING . 

Council was advised that there were matters to be considered 
"In Camera" later this day. 


ADOPTION OF MINUTES . 

Minutes of Special Council Meeting, December 5, 1974 . 

Alderman Bowers pointed out that Mayor Phillips was shown 
as voting against the motion on deletion of the Immigration Building 
from the list of Heritage Buildings. 
MOVED by Aid . Bowers 
SECONDED by Aid. Hardwick 

THAT the Mayor's name be struck from the list of those opposed 
to deletion of the Immigration Building from the list of Heritage 
Buildings, as recorded on page 4 of these minutes. 

- CARRIED UNANIMOUSLY 

MOVED by Aid . Bowers 
SECONDED by Aid. Hardwick 

THAT the Minutes of the Special Council Meeting of December 
5, 1974, as amended, be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Hardwick 
SECONDED by Aid. Linnell 

THAT the Minutes of the Regular Council Meeting of December 
10, 1974, with the exception of the 'In Camera' portion, be approved. 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT the Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 
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UNFINISHED BUSINESS 

Area Planning Priorities and Staffing . 

Council on Decetnber 10, 1974, deferred consideration of the 
above clause in the Manager's Report , (Finance Matters) dated 
December 6, 1974, pending a report reference from the Director 
of Planning. 

MOVED by Aid. Hardwick 

THAT consideration of this clause be deferred to the Special 
Meeting of Council on planning matters in January, 1975. 

- CARRIED UNANIMOUSLY 

Oakridge Traffic - Tisdall Street - 
45th Avenue . 


Council, at its meeting on December 10, 1974, agreed to hear 
delegations with respect to the Official Traffic Commission's 
report and recommendation on Oakridge Traffic - Tisdall Street - 
45th Avenue, (Clause 1, O.T.C. Report, dated December 4, 1974) 

MOVED by Aid. Hardwick 

THAT consideration of this matter and representations from 
delegations, be deferred to the first regular meeting of Council 
in 1975. 

- CARRIED UNANIMOUSLY 


REPORT REFERENCE 
km . Special Committee on the Orpheum Theatre . 

Under date of December 13, 1974, the Special Committee on 
the Orpheum Theatre submitted the following report to Council: 

" On December 9, 197^, the Special Committee met with the Clients' 
Committee and with its consultants to discuss the Clients' conunittee's 
recommendations on the program of restorations to be undertaken once 
the City takes possession of the Orpheum Theatre. (25 November, 1975) 

The Clients' Committee had meetings throughout 197A and produced a 
program with the following features :- 

1) The cost estimates are realistic, being based on 

- complete inspections of all aspects of the building and its services 

- discussions with the City's Fire and Building Inspectors 

- expert consultants' advice on many facets 

- up-to-date construction costs with allowance for anticipated 
inflation between December, 1974 and 1976. 

j 2) The resulting theatre will not present operating problems to the 

j City management. (E.g. All doubtful plumbing to be replaced). 

' Mr. Dobbin and Mr. Langley were members of the Committee to ensure 

: this. 

3) The restored hall will meet the basic needs of the Vancouver Symphony 
j Orchestra which is to make it its liome. 

; Prolonged negotiations i-esultcd in the VSO getting its way on some 

aspects (E.g. A permanent orchestra shell, a removable oxten.^ion to 
the stage, and a Rehcarsa.1 Room), wliile it had to reluctantly abandon 
other desires (such as office space or a classical concert organ). 

4) The work will restore the quality oJ' the original decor, and the 
alterations will harmonise with it. There is provision for complete 
cleaning, re-painting, re-upholstei-ing, and providing nmv drapei-y. 
The Wurlitzer Organ will be retained, but the budget does not include 
any work on overhauling it. 
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5) The changes will restore the excellent acoustics of the original 
hall, and also improve sound insulation from Seymour Street. 

A sound re-enforcement system will be provided of similar quality 
to the recently up-graded system in the Queen Elizabeth Theatre. 
(This is not a requirement for the Symphony, but is needed for use 
by speakers or small performing groups.) 

6) The Audience will experience superb sound, sparkling decor, re- 
upholstered seats and air-conditioning. On the other hand they ulll 
still have to put up with very inadequate lobby Gpace, - by present 
day standards. 

(There may be an opportunity foi' alleviating this when the adjacent 
property is being redeveloped, since the City could specify some 
public space as desirable for maximum FSR on the property.) 

The attached report from P.O. Brooks summarizes tlic total costs, and 
gives examples of some of the items included. A representative of the 
Architectural Consultants will be present in Council to give a brief 
REPORT REFERENCE on the program of changes recommended. 

The total costs are estimated to be $2.65 million in December, 1974, 
which will inflate to $3".2 million by 1976. 

(In 1973, the Community Arts Council had estimated the costs as 
$2 million and this fact was communicated to Council on December 11, 1973 
and again on February 1.8, 1974. Since that time, a host of detailed in- 
vestigations has brought many changes to the program, but has not altered 
its overall size appreciably. The escalation from $2 million in 1973 
to $2.65i million now is principally due to inflation of construction 
costs, with further inflation anticipated.) 

The Special Committee on the Orpheum RECOMMENDS as follows: 

a) that City Council approve the program of restorations as presented 
to it, but ask the City Manager to examine the detailed cost 
estimates to determine if further economies might be possible. 

B) THAT City Council inform the Secretary of State of the accord 
reached with the Vancouver Symphony Orchestra, so t.hat the Federal 
contribution towards the Orpheum Theatre can be tr-ansmitted to 
the City. 

C) THAT Council ask the Secretary of State for an increase in the 
proposed contribution towards the restorations from $1 million to 
$1.6 million to take account of inflation in construction costs. 

D) THAT Council ask the City Manager to make an application under the 
next Federal Winter Works program (1975-1976) for funding a portion 
of the work of restoration. 

E) that the balance required for the restorations, over and above the 
federal contributions and the public donations, be included in the 
Supplemental Capital Budgets for 1975 and 1976. 

F) THAT up to $2,000 out of the total restoration budget be made avail- 
able to re-imburse Bolt Bai'anak foi" their preliminary design piiase 
as acoustic consultants to the Clients' Committee. 


Mr. Ron Nelson, of Thompson, Berwick, Pratt & Partners, 
reviewed the proposed renovations for Council's information. 

MOVED by Aid. Bowers, 

THAT the recommendations of the Special Committee contained 
in this report, be approved. 

- CARRIED 

(Aid. Rankin opposed) 
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MOVED by Aid . Pendakur 

THAT the following be added as recommendation "G " - 

"That the City request from the Provincial Government 
a grant of 1/3 Million Dollars towards the total cost 
of renovations to the Orpheum Theatre . 

- CARRIED 

(Aid. Rankin opposed) 


UNFINISHED BUSINESS (Cont'd) 

Council agreed to defer the following Unfinished Business 
items, pending the hearing of delegations later this day. 

West Coast Salvage Building . 

Subdivision of Lot "A", Block 10, Subdivision "A", 
D.L. 195, Plan 1224, 3390 Nanaimo Street. 

Allegations of Rental Agencies By-law Infractions . 

Point Grey Minor Hockey Association - Grant re 
Hockey Program. 

Fish Peddler's License - Appeal. 


Eraser River Street Ends . 

Council at its meeting on December 10, 1974, deferred 
consideration of the following clause in the report of the Standing 
Committee on Waterfront and Environment, dated November 28, 19 74. 


1. Fraser River Street Ends 

In a report presented to the Committee on November 14, 197A, 
the Chairman recomjTiended that two street ends along the FVaser 
River i.e. Elliott and Shaughnessy, be developed for public 
access and family recreation. The Committee recommended that 
the Director of Planning be instructed to report to the next 
meeting on the immediate development of all ten street ends 
for public access. 

Mr. R. Youngberg, Associate Director, Area Planning, using 
photographs and illustrations reviewed the presentation 
received by the Environment Committee approximately one 
year ago and outlined the pros and cons of the ten street ends. 
The report presented to the Environment Comjnitteo a year ago 
had been sent to the Park fioard for comment on four street ends 
considered suitable for initial development i.e. Kerr, Elliott, 
Grompton and Shaughnessy. 

The Committee now feelsthat seven street ends i.e. Crompton, Elliott, 
Shaughnessy, Gladstone, Kerr, Beatrice and JclJicoe, should 
be considered for immediate development witli maximiun development 
of Elliott and Shaughnessy street ends. Development under the 
Hudson Street Bridge should also be considered. 
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UNFINISHED BUSINESS (Conf d) 
Fraser River Street Ends (Cont'd) 

RECOMMENDED 

(a) THAT the Director of Planning and the City Engineer be 
instructed to proceed with terms of reference for a 
consultant to prepare working drawings for a design of 
the seven street ends to include any City lands in between; 
with maximujn development of Shaughnessy and Elliott street 
ends and minimum development of the remaining five. 

(b) THAT an expenditure of up to $3 5,000 be authorised to hire 
a consultant for the above study, funding to come from 
Capital Appropriation 550-9221, Development of the Fraser 
River for Public Access. 

(c) THAT the Director of Planning be instructed to negotiate 
with the Federal and Provincial Governments to determine 
the best utilization of the area under the Hudson Street 
Bridge for public access and family recreation. 

(d) THAT the Director of Planning in consultation with the 
City Engineer report back direct to Council on the cost 
of implementation of the study. 

MOVED by Aid. Pendakur 

THAT the recommendations of the Committee contained in this 
clause be approved. 

- CARRIED UNANIMOUSLY 


COMMUNICATIONS OR PETITIONS 

License Appeal - Mr. Patrick Britten . 

MOVED by Aid. Rankin 

THAT Council agree to hear an appeal from Mr. Patrick Britten 
against the decision of the Chief License Inspector not to issue 
a license for the "Nude Encounter", and arrangements be left with 
the City Clerk. 

- CARRIED UNANIMOUSLY 


Appointment of Civic Chaplain. 

Under date of December 12, 1974, Mayor Phillips submitted a 
recommendation that The Reverend Father Brendan Boland of Our Lady 
of Perpetual Help Parish, be appointed as Civic Chaplain for the 
months of January, February and March, 1974. 

MOVED by Aid. Hardwick, 

THAT The Reverend Father Brendan Boland of Our Lady of Perp- 
etual Help Parish, be appointed Civic Chaplain for the months of 
January, February and March, 1975. 

- CARRIED UNANIMOUSLY 


Regular Council, December 17, 1974 

COMMUNICATIONS AND PETITIONS (Cont'd) 

3 • Meeting of Victoria Heritage Advisory Committee 
at Victoria on Thursday, January 9, 1975 . 

The following letter was submitted by Vancouver Heritage 
Advisory Committee, under date of December 12, 1974; 

" The Vancouver Heritage Advisory Conunittee has been 
invited to a meeting of the Victoria Heritage Advisory Com- 
mittee at 8:00 p.m. Thursday, January 9, 1975, at Victoria 
City Hall, (see attached letter). 

Members of the Vancouver Committee wish to accept 
this invitation and attend the meeting in Victoria. 

The Vancouver City Charter provides in Section '204 
(k) that the Council may provide for the expenditure of money 
for the payment of out-of-pocket expenses incurred by any 
member of a board, commission or other administrative body in 
the performance of his duties. 

The Chairman of the Vancouver Committee would like 
to have up to five members of the eleven member Committee travel 
to Victoria for this meeting, and they would spend the night in 
Victoria, and return on Friday, January 10, 1975. 

Approximate costs for five persons are as follows: 

$60. 00 


1. B.C. Ferry - $12.00 per person, per car x 5= 
(Leaves Tsawassen at 5:00 p.m.) 

2. Hotel Accommodation, approx. $2 5.00 x 5= 

Incidental out-of-pocket expenses including two 
meals, $8.00 per person x 5= 

TOTAL - 


$125. 00 

$40. 00 
$225. 00 


The Vancouver Heritage Committee requests approval 
of this expenditure under Section 204 (k) of the City Charter." 

MOVED by Aid. Hardwick 

THAT the request of the Vancouver Heritage Advisory Committee 
contained in the above letter, be approved. 

- CARRIED UNANIMOUSLY 


4 . Kitsilano Community Resources Board . 

Xl|(i) . Kitsilano Neighbourhood House . 

Council noted communications from the above two groups, 
dated December 13, 1974, and December 17, 1974, respectively. 

MOVED by Aid. Volrich 

THAT Council agree to hear delegations from the above two 
groups, arrangements to be left with the City Clerk. 

- CARRIED UNANIMOUSLY 


Regular council, December 17, 1974 


COMMUNICATIONS OR PETITIONS (Cont'd) 

5. Community Music School of 
Greater Vancouver 


Council, on October 8, 1974, when considering a grant request 
from the Community Music School, Vanier Park, contained in a 
report of the Standing Committee on Finance and Administration, 
dated September 26, 1974, passed the following motions: 

"a. that Council's intention of retaining Building 14, 
Vanier Park, be reaffirmed: 

C. THAT the project costs be checked out by an independent 
quantity surveyor, to be hired by the City, as soon as 
working drawings are available: 

D. THAT such approval be subject further to the Community 
Music School providing Council with a proposed program 
of activities and services which will benefit and serve 
the interests of the whole music community in Vancovivcr 
and, in parti cnilar, make availabin music lessons to 
children of low income families : 

E. THAT the Community Music School work with the Park 
Board and the Urban Design Panel so that a cooperative 
landscaping design, suitable to all, can be arrived at, 
and having arrived at an acceptable solution for 
landscaping, including parking and irrigation, report 
back to Council by December 31, 1974, with such design: 

F. THAT City Officials be instructed to issue a Development 
Permit on the basis of the design plot plans submitted 
and on the basis of a coimiitment for a cooperative 
planning of the landscape. 

- CARRIED UNANIMOUSLY 


Council this day noted a letter from the Community Music 
School of Greater Vancouver, dated December 10, 1974, reporting 
on the present status with respect to the conditions required by 
Council . 

MOVED by Aid. Bowers, 

THAT Council accept the Status Report of the Community Music 
School of Greater Vancouver, and agree the conditions as set out 
above, have been met. 

FURTHER THAT the communication be received. 

- CARRIED UNANIMOUSLY 


6. Vancouver Board of Trade - 
re: City Planning Commission . 

7 . Gay Alliance . 

8. D.W.H.Yerxa, Barrister 

for Greater Vancouver Mental Health Services . 

Consideration of the above three communications was deferred, 
pending the hearing of delegations later this day. 
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MANAGER'S, DEPARTMENT AND OTHER REPORTS 


8. 


A . MANAGER ' S GENERAL 
REPORT . 

December 13, 1974 . 

Works and Utility Matters, 
December 13, 1974. 

Council considered this report, which contains five clauses, 
identified as follows: 

Cl.l. Watermain Installation - 1974 Capital Budgets. 
Cl,2. Reconstruction of Sewers in Poor Condition 
Cl.3. Revisions to Plumbing By-law No. 4068 - Fees 

for Building Sewer Extensions. 
Cl.4. Water Street Beautif ication Program - Underground 

Wiring . 

Cl.5. Tender No. 30-74-5 - Two-way P.M. Hand-Held 
Solid State Portable Radios and Chargers. 

The Council took action as follows: 

Clauses 1 - 5 . 

MOVED by Aid. Pendakur 

THAT the recommendations of the City Manager, contained in 
clauses 1,2,3,4 and 5 of this report, be approved. 

- CARRIED UNANIMOUSLY 


Social Service and Health Matters 
December 13, 1974. 


Council considered this report, which contains two clauses, 
identified as follows: 

Cl.l. Mount Pleasant Citizens' Committee. 
Cl.2. Information Centres. 

The Council took action as follows: 

Mount Pleasant Citizens' Committee 
(Clause 1) 

MOVED by Aid. Marzari 

THAT the recommendations contained in this clause be approved, 
after adding the following as recommendation (c) . 

"That the City Manager give a progress report with 
respect to the consolidation of land on this site 
for family housing." 

- CARRIKD UNANIMOUSLY 
AND HY Till': Rl'igU I UMD 
MAJOKri'Y . 

Information Centres (Clause 2 ) 

MOVED by Aid. Bowers 

THAT this clause in the report be received for information. 


- CARRIED UNANIMOUSLY 
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Building and Planning Matters 
December 13, 1974. 


Boundaries of 4 ac . Harbour Park Site 
( Clause 1> 

MOVED by Ald.Volrich 

THAT the recommendation of the City Manager, contained in 
this clause, be approved after amending recommendation (iii) to 
read as follows: 

"Instruct the Mayor and the Supervisor of Property 
& Insurance to negotiate with the National Harbours 
Board for the acquisition of 1 ac.±(now leased) so 
as to secure clear title to the 4.35 acre site." 

Underlining denotes 

amendment. - CARRIED UNANIMOUSLY 


Finance Matters 
December 13, 1974 . 

Council considered this report, which contains seven clauses, 
identified as follows: 

Cl.l. Fire Department - Manning Requirements. 

Cl.2. Court House Renovation. 

Cl.3. Reorganization of Drafting Branch - 

Engineering Department. 
Cl.4. Dog Pound Procedure. 

Cl.5. Various Financing Matters for Year-end Action. 
Cl.6. Britannia Community Services Centre - 

Advance Against 1975 Operating Budget. 
Cl.7. Social Planning Department - Artists Gallery. 

The Council took action as follows: 

Fire Department - Manning 
Requirements (Clause 1) 

MOVED by Aid. Volrich 

THAT this clause be referred to the Standing Committee on 
Finance and Administration for consideration and discussion with the 
Fire Department. 

- CARRIED 

(Aid. Bowers and Massey opposed) 


Court House Renovation (Clause 2) 

MOVED by Aid. Bowers, 

THAT the recommendation of the City Manager contained in 
this clause be approved . 

- CARRIED UNANIMOUSLY 

Clauses 3-6. 


MOVED by Aid. Gibson 

THAT the recommendations of the City Manager, contained in 
clauses 3,4,5 & 6 of this report, be approved. 

- CARRIED UNANIMOUSLY, 


Cent 'd 


JUL 9 1970 

Official Traffic Commission 


Clause 1 Continued 

The School Patrol conducted a survey on Monday, May 11th, 19 70, 
between the hours of 8:15 a.m. -9:00 a.m.; 12 Noon - 1:00 p.m., 
and 3:00 p.m. -3:30 p.m. Vehicular traffic during the first 
two periods was moderate, with numerous breaks in the flow. 
Motorists stopped quite readily for children crossing, and for 
children waiting to cross. Students' crossing habits were 
quite good, although some - en route to the annexe - did not 
use the school crosswalk on the East side, but crossed on the 
West side of the intersection. 

The crosswalk across Commercial Drive, South of the Diversion, 
is not marked, and consequently children are not crossing within 
the legal unmarked crosswalk. 

Mr. McLachlan of the School Board advises that plans for an 
annexe to Laura Secord School at the intersection of 15th Avenue 
and Victoria Drive are presently in Victoria awaiting final 
approval. The construction of this annexe will accommodate all 
the children in the primary grades in the area North and East 
of the Victoria-Commercial Diversion, and would consequently 
largely eliminate the problems of crossing at 18th Avenue and 
the Diversion. 

The School Principal at Lord Selkirk School reports that he has 
not experienced any problems, nor complaints regarding this 
crossing . " 

The Police Department recommended: 

"1. That crosswalk lines be painted across Commercial 

Drive, directly to the intersection of 18th Avenue, 
immediately South of the Diversion. (This recommenda- 
tion is supported by the Traffic Engineering Office.) 

2. That enforcement be continued on a special attention 
basis . 

3. That no further traffic controls be installed at this 
intersection . 

4. That there appears to be no basis for establishing a 
School Patrol." 


After considerable discussion, it was 
RECOMMENDED 

(a) that Recommendations 1 and 2 quoted above be adopted; 

(b) that the subject matter be reviewed again in three months 
time and at that time a report be submitted by the 

City Engineer to the Commission. However, should 
delegations wish to appear earlier, they should so 
advise the Commission; 

(c) that the City Engineer review the area again with 
respect to advance warning signs. 


2. 

June 22, 1970 
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Finance Matters 

December 13, 1974 (Cont'd ) 

Social Planning Department - 
Artists Gallery -(Clause 7) 

MOVED by Aid. Bowers 

THAT funds in the amount of $11,130 be approved in advance 
of the 1975 budget, to cover costs of wages for the Artists Gallery 
Curator and her assistant, 

AND FURTHER THAT these positions be funded through the City's 
L.I. P. Grant allocation. 

- CARRIED UNANIMOUSLY 


Personnel Matters, 
December 13, 1974 . 

Council considered this report, which contains two clauses, 
identified as follows: 

Cl.l. Downtown Team - Temporary Staff and Office Space - 

January - March , 1975. 
Cl.2. Leave of Absence without Pay: Mr. Gordon R. Anderson, 

Vancouver Firefighters' Union, Local 18. 

The Council took action as follows: 


Downtown Team - Temporary Staff and 

Office Space - January-March, 1975 (Clause 1) 

MOVED by Aid. Hardwick 

THAT the recommendation of the City Manager, contained in 
this clause be approved. 

- CARRIED UNANIMOUSLY 

Leave of Absence without Pay: Mr. Gordon 
R. Anderson, Vancouver Firefighters' 
Union, Local 18. (Clause 2) 


MOVED by Aid. Marzari 

THAT the recommendation 
this clause be approved. 


of the City Manager, contained in 

- CARRIED UNANIMOUSLY 
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Property Matters 
(December -13 , 1974) 

The Council considered this report which contains seven 
clauses identified as follows: 

CI. 1: Sale of Approximately 10.2 Acre Site at Adanac 

and Cassiar Streets to the Provincial Government 

for Co-operative Housing 
CI. 2: Rental Review - Widening Strip N/S of Point Grey 

Road East of Wallace Street Adjoining Parcel A, 

D.L. 448 & 538 
CI. 3: Lots 13 & 14 Block A2 , D.L. 2037 - S/E Corner 

Main Street and Terminal Avenue 
CI. 4: Rental Review - Cafeteria Lease - City of Vancouver 

to CNIB 

CI. 5: Rental Review - 107 East 1st Avenue 

CI. 6: Arbutus-Burrard Connector: 2131 Burrard Street and 
1830 West 5th Avenue - Take-over of Management 
Function and Assignment of Leases 

CI. 7: Lease Renewal - 1220 Rayraur Avenue 

The Council took action as follows : 


Sale of Approximately 10.2 Acre Site at 
Adanac and Cassiar Streets to the Provincial 
Government for Co-operative Housing (Clause 1) 

MOVED by Aid. Marzari 

THAT the recommendation of the City Manager contained in 
this clause be approved. 

- CARRIED UNANIMOUSLY 


Rental Review - Widening Strip N/S of Point 
Grey Road East of Wallace Street Adjoining 
Parcel A, D.L. 448 and 538 (Clause 2) 

MOVED by Aid. Pendakur 

THAT the recommendation of the City Manager contained in 
this clause be approved. 

- CARRIED UNANIMOUSLY 


Lots 13 and 14, Block A2 , D.L. 2 03 7 
S.E. Corner Main Street & Terminal 
Avenue (Clause 3) 

MOVED by Aid. Marzari 

THAT the City extend its present lease on this property with 
Gulf Oil Canada Ltd., at current rates on a month-to-month basis 
until such time as a report is received from the Director of 
Planning, following a thorough review of the operation of Self- 
Service Gas Stations. 

- CARRIED 

(Aid. Bowers, Massey, Pendakur and the Mayor opposed) 
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Property Matters 
December 13, 1974 (Cont'd) 

Clauses 4-7 . 

MOVED by Aid. Bowers, 

THAT the recommendations of the City Manager contained in 
clauses 4,5,6 and 7 of this report be approved, 

- CARRIED UNANIMOUSLY. 



B. DEPARTMENT GENERAL REPORT 
DECEMBER 13, 1974 


Works & Utility Matters 
(December 13, 1974) 

The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: The Role and Function of 37th Avenue - 

Cambie to Camosun 
Cl. 2: Removal of Garbage from Strata Titles Condominiums 
Cl. 3: Redevelopment of East 37th Avenue - Eraser to 

Inverness Streets to Provide 27 Ft. Roadway on 50 Ft. 

Allowance 

The Council took action as follows: 

The Role and Function of 37th Avenue - 
Cambie to Camosun. (Clause 1) 


Council deferred consideration of this clause, pending 
the hearing of a delegation later this day. 


Removal of Garbage from Strata Titles Condominiums 
( Clause 2) 

MOVED by Aid. Hardwick 

THAT the recommendation of the City Engineer, contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 


Redevelopment of East 37th Avenue - 
Eraser to Inverness Streets to Provide 
27 ft. Roadway on 50 ft. Allowance. 
(Clause 3) 

MOVED by Aid. Rankin 

THAT the following recommendations of the City Engineer, 
contained in this clause be approved: 


Cont ' d . 
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Redevelopment of East 3 7th Avenue - 
Eraser to Inverness Streets to Provide 
27 ft. Roadway on 50 ft. Allowance. 
(Clause 3) (Cont'd) 

(a) Price of $100.00 in each case, plus a proportionate part of the 
current year's taxes; 

(b) Administrative fee in each case of $175.00 to cover survey, preparation 
of consolidation plans and registration fees; 

(c) Consolidation of the l6-foot strip in each case vd.th the abutting 
property to form one parcel; 

(d) The City to prepare in each case subdivision plan, the deed of land 
for the l6-foot strip, the statutory declaration regarding citizenship; 
all other documents required by the Land Registry office to complete 
registration to be provided by the purchaser in registrable form. 

(e) The owner of Lot 17, Block k and of Lot 17, Block 10 to dedicate in 
each case the East 2 feet of their property for lane vd.dening pxirposes. 

FURTHER THAT the balance of the City lots in this area be 
dedicated for street purposes and the balance of the market value 
of each lot, based on 1971 value of $11,000 each, be charged to 
the Engineer's account for the total sum of $54,500, and that 
this amount be provided from Supplementary Capital . 

- CARRIED UNANIMOUSLY 


Building and Planning Matters 
December 13, 1974. 


Council noted a report dated December 13, 1974, from the 
City Building Inspector on the application of the Greater 
Vancouver Mental Health Services to renovate and use the existing 
wood-frame house at 1230 Comox Street as a clinic for occupational 
therapy. 

As agreed earlier this day. Council heard a representation 
from Mr. D.W .H . Yerxa , Barrister, representing the Greater Vancouver 
Mental Health Services. Mr. Yerxa requested Council approve 
relaxation of the building requirements with respect to fire 
safety. Dr. Kyle, Executive Director, Greater Vancouver Mental 
Health Services, and Mr. M. Hicks, Architect, also addressed 
Council on this matter. 

Council noted that one of the By-laws before it this day is 
to establish an Appeal Board to deal with questions of interpretation 
of the Building By-law and matters concerning new methods or 
materials. It was suggested to the delegation that this Appeal 
Board would be the appropriate vehicle to whom representations 
should be made regarding relaxation of the By-law requirements. 

MOVED by Aid. Pendakur 

THAT the application from Milton Hicks, Architect to use the 
existing wood-frame house at 1230 Comox Street, to operate a clinic 
for occupational therapy, be approved, subject to the applicant 
obtaining a development permit. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Marzari 

THAT Council relax the building requirements with respect to 
fire safety, in this particular instance. 

- LOST 

(Aid. Bowers, Gibson, Hardwick, Linnell, Massey, 

Pendakur, Rankin, Volrich and the Mayor opposed) 
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Fire and Traffic Matters, 
December 13, 1974. 


Cassiar Street, Traffic Problems 
(Clause 1) 

MOVED by Aid. Pendakur 

THAT the recommendation of the City Engineer, contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 

Finance Matters, 
December 13, 1974. 

Christ Church Cathedral 
(Clause 1) 

MOVED by Aid. Bowers, 

THAT recommendations (A) and (B) of the Director of Legal 
Services and the Director of Planning, contained in this report, 
be approved . 

FURTHER THAT execution of the agreement referred to in 
recommendation (A) be contingent on the Cathedral producing an 
agreement, to the satisfaction of the Director of Legal Services 
which will ensure the preservation and maintenance of the Cathedral 
building . 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Volrich 

THAT the motion of Alderman Bowers, be amended by changing 
recommendation (B) to read as follows: 

"(B) That Christ Church Cathedral be designated as a 
Heritage Building" 

- CARRIED 

(Alderman Bowers and the Mayor opposed) 

The amendment having carried, the motion of Alderman Bovers, as 
amended and reading as follows, was put and CARRIED UNANIMOUSLY. 

"THAT 

(A) an agreement embodying the proposals aforesaid in 

a form satisfactory to the Director of Legal Services 
be entered into between the City, Grander Developments 
Limited, and Christ Church Cathedral, the same to be 
executed by the Mayor and the City Clerk: 

(B) Christ Church Cathedral be designated as a 
Heritage Building: 

FURTHER THAT execution of the agreement referred to in 
recommendation (A) above be contingent on the Cathedral producing 
an agreement, to the satisfaction of the Director of Legal Ser'cices, 
which will ensur*^ the preservation and maintenance of the Cathedral 
building . " 
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Effect on Police Manpower - Provincial 
Assumption of Certain Functions . 

The following report was submitted by the City Manager, 
dated December 13, 1974, 


"The Chief of Police and the Director of Finance have prepared a report on the 
effects on Police Manpower and the Police Department 1974 Budget due to the assumption 
of certain functions by the Provincial Government. Specifically the report will cover 
the following: 

A - Advise City Council of Police functions, including staff, being 
assumed by the Provincial Government. 

B - To obtain City Council's approval to vary the Police Department 
authorized strength as a result of 'A' above. 

C - To obtain City Council's approval of a temporary 'overstrength' 
position for periods of time related to 'A' above. 

D - To advise City Council of the effect on the 1974 Police Budget 
as a result of 'A'. 

E - To advise City Council of funds received by the Police Department 
from the Provincial Government which have been designated by the 
Province for improvement of Police Services. 

On July 23, 1974 City Council received a preliminary report from the Mayor and 
Alderman Bowers on this subject. The following resolution was passed at that time: 

c 

'That there be no reduction in the total compljinent of the Police 
Department on the changes made as a result of the Provincial 
Government takeover of the Courts and Police Training activities.' 

In general, the Provincial Government has stated that the purpose of the Province 

in assuming 'non-police' functions is to release the manpower resources for use in 

the policing area. It has been agreed that 60':; of the released manpower would t>e 

assigned to the newly-formed C.L.E.U. operation (organized crime task force) and 40 

to community relations projects and other patrol functions. A detailed Vancouver Police 

Department 'position paper' is being prepared and will be placed on file in the City 
Clerk s office. 

A . Functions Bei ng an d Anticipa t ed to be Assumed by the Prov incial Ciovernment 

The following functions have been, or are anticipated to be, assumed by the 
Provincial Government. Since some of the positions being assumed are at a lower 
classification then required for police work there is an overall reduction in strength 
in order to stay within the Budget. 




Date of 

Number 

of Enij)l_oy_ees 

Function 

Assumption 

Present 

Equi_vaU\n_t 

Known to Date: 




1. 

Cfvilian Court Officers 

Apr. 1/74 

10 

8 

2. 

Court Liaison Core Group 

II 

9 

9 

3. 

Court Liaison - Constables Etc. " 

12 

11 

4. 

Coroner's Corporal 

H 

1 

1 

5. 

Police Escorts (out of town) 

Dec. 9/74 ' 

2 

2 

6. 

Security New Court Mouse 

N/K 

9 

8 

7. 

Training Acadomy (9 staff - 4 





to remain as City function) 

Mar. 1/75 

5 

5 

8. 

Driver Training 

II 

3 

3 




51 

47 

Not 

Confirmed - Estimated 




9. 

Jail Operation 

(Apr. 1/75) 

59 

50 

10. 

Detective Court Liaison 

(Apr. 1/75) 

1 

1 



TTT 

98 


NOTE: In some cases the above are being staffed by the Province and in 

other cases the City is being paid By the Province pending available 
Provincial staff. See Budget Section 'D'. 

The following staff have been seconded to the Attorney General's Department 
to assist in their overall development of new activities in the Justice area: 

1. 2 Inspectors - minimum 2 years (April 16, 1974-76) 

2. 1 Constable - 6 months (Sept. 1974 to Feb. 1975) 50% 


Cont 'd 


Regular Council, December 17, 1974 

MANAGER'S, DEPARTMENT AND OTHER REPORTS (Cont'd) 


Effect on Police Manpower - Provincial 
Assumption of Certain Functions (Cont'd) 


B. Variation of Authorized Strength and Rank of the Police Department 


As a result of the release of non-police functions the Vancouver Police Board 
requires a variation of the established rank and reduction of strength. The following 
schedule shows the present authorized strength, the designation to C.L.E.U. and patrol 
and the proposed police strength and established rank distribution. 


Title 

Chief Constable 
Deputy Chief Constable 
Superintendents 
Staff Inspectors 
Inspectors 
Staff Sergeants 
Sergeants 
Detectives 
Corporals 
Police Nurses 
Constables 
Custodial Guards 

Civilians 
Court Officers 

TOTAL 


Present 
Authorized 
Strength 

1 

3 
3 
3 
23 
24 
49 

106 . 
49 
9 

570 
7 

847 
160 
10 


No. Assumed 
by Prov. 
Gov't. 


30 


1017 


10 


51 


Equi va lent T ra ns f qr _t q : 
C.L.E.U. " Pa'tro'l 
60% 40% 


1 

3 
15 


19 


28 


19 


47 


New 
Authorized 
Stren gth 

1 

3 

3 

3 
23 
23 

n 

121 
41 

9 

568 
7 

853 
160 


1013 


NOTE: (1) See Appendix I for details of strength and rank changes. 

(2) In addition, it is anticipated that 60 more positions will 
be assumed by the Province making a total of 111 (vs. 114 
in preliminary report). This will produce approximately 
51 more police positions for C.L.E.U. (29) and Patrol (22). 

C. To Obtain Council's Approval of 'Tempo ra ry Overstrongth ' P osition 

The experience of the Vancouver Police force is that under normal circumstances 
there are approximately 45 members leaving tfie force each year (33 resigning etc. and 
12 retirements). This leaves the force undcrstrength for varying periods of time. 
In addition, during the period of transition of functions to the Provincial Ciovcrnment 
the Province is paying for City Police providing the services on the understanding 
that the City would recruit staff immediately and place them in C.L.E.U. and into 
community policing and patrol. As previously stated this is the whole intent of the 
Provincial program to have trained police carrying out police functions. This, in 
fact, has been in effect since June 1974 and although the strength of the Department 
has been exceeded and in fact stands at 14 'overstrength' at this time, the funds 
received from the Provincial Government have adequately provided for this situation. 
See Section D - Effect on City Police 1974 Budget. 


Some of the situations that can cause a 'temporary' overstrength position are 
as follows: 


1. Province paying salaries for - 

(a) Police employees providing service for functions taken over 

by the Province until the sheriffs are available to replace them. 

(b) Employees seconded to Provincia-1 Government - to assist 
in developing new Provincial organization, etc. 

(c) Employees on leave for extended periods of time to attend 
courses, etc. 

2. Present policy of recruiting after strength has been reduced through 
retirements, resignations, etc. 

- to be dealt with by a report to Council from the Vancouver 
Police Board at a later date. 
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Effect on Police Manpower - Provincial 
Assumption of Certain Functions (Cont'd) 


In order to formalize the current situation and to provide some 
workable guidelines the current report will recommend: 

(i) That the Vancouver Police Board be authorized to have a 'temporary 
overstrength list' for members of the force whose salaries are 
being paid for by some other source either due to a function being 
taken over or staff being seconded, for a reasonable length of 

time, to allow their replacement and avoid depletion of the effective 
police service. It being understood that: 

(a) when returned to duty the strength of the force will 
be reduced accordingly by natural attrition, and 

(b) where applicable, promotions will be deferred until 
the proper rank structure is re-established. 

(ii) That to recognize the probable continuation of a 'temporary 
overstrength' that additional personnel cciuipment is required 
at an approximate cost of $12,500. 

D. Effect on the 1974 Poli ce Department Budget 

The City has been billing the Province for various items including the provision 
of staff for functions assumed by the Province, secondment of staff for liaison, u-..o 
of City vehicles for personnel transport and other miscellaneous items. 

1. Invoices for staff where City recruited replacements causing an 
overstrength position. 

(a) Court Liaison Officers $206,527 

(b) 2 Inspectors 32,201 

(c) Coroner's Corporal 12,519 

Funds to be received to Dec. 31, 1974 $251,247 

Less: Cost of 'overstrength position' 
- based on actual count of Police Dept. 

payrolls to date and estimated to 

Dec. 31, 1974. $11 9.126 

Excess - due to the delay factor in 

recruitment. $132,121 

2. Invoices for use of vehicle rentals (prisoner transfers) 11,46? 

3. Miscellaneous billings l.<63'' 

$145,217 

Less: Estimated cost of escort duties by Cit/ Police pending 

availability of sheriffs for this function. 20,.00_0 

*Escess of funds received. $125.217 


*The above has been taken into consideration for adjustments to the 1974 
Police Budget for salary increases in excess of funds authorized, etc. 

In addition to the above, the Province has provided funds towards the tr.iiniiu) 
function which will amount to $88,929 by December 31. 1974. This is dealt with in 
Section 'E*. 

E. Provincial Funds Designated for Increasing Police Services 

The B.C. Police Commission was established in July of this year and included in 
its responsibilities is the establishing and maintaining of standards for policing 
throughout the Province. ^ 

One of the first concerns is to provide a Provincial Training Academy for police 
recruit and related training. As the Vancouver Police Training Academy is the only 
well established police school in the Province, the Commission has decided to subsidize 
its operations until they can set up their own facilities. In addition, to the 
assumption of certain staff members by the Province the City will be reimbursed (or 
City police during training plus six months of a recruit's salary for each member 
assigned to C.L.E.U. The billings to December 31st will be as follows: 

C.L.E.U. . assignments $42,449 
City Police during training 46.480 

88.929 

Less miscellaneous expenses 2.429 
Excess funds to be set aside for 

specific police expenditures $86.500 
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Effect on Police Manpower - Provincial 
Assumption of Certain Functions (Cont'd) 


It should be pointed out that the B.C. Police Commission officials have stressed 
that any additional revenue being made available to the force through this program 
must be used to improve the level of police service in the City. 

It is estimated that by March of 1975 there will be approximately 5200,000 of 
funds received under this program. The Vancouver Police Department is presently 
preparing a proposal for the use of these funds. This will be reported to Council at 
a later date. 

The current report was presented to the Vancouver Police Board on December 12, 
1974 and the following recommendations have been endorsed by the Vancouver Police 
Board and are recommended for approval by City Council. 

Recommendations 

1. That the authorized strength of the Vancouver Police Department be varied as 
detailed in this report. The present 'sworn' strength to be increased to 853 
and the 'civil ian' strength to be reduced to 160, a net reduction of 4 staff. 

The authorized rank structure to be varied as shown in Section 'B' o* this report. 

2. That the Vancouver Police Board be authorized to have a 'temporary ovcrstrength 
list' for members of the force whose salaries are being paid for by some other 
source either due to a function being taken over or staff being seconded, for a 
reasonable length of time to allow their replacement and avoid depletion of the 
effective police service, it being understood that: 

(a) when staff return to duty the strength of the force will be reduced 
accordingly by natural attrition, and 

(b) where applicable, promotions will be deferred until the proper rank 
structure is re-established. 

3. That funds in the amount of $12,500 be provided from Contingency Reserve for 
additional personnel equipment required for the overstrcngth situation. 

4. That the funds received from the Province amounting to $86,500 in 1974 for the 
training program be designated for increasing police service, subject to 
submission to City Council of a report on its intended use by the Vancouver Police 
Board." 

The City Manager RECOMMENDS that the foregoing recommendations 
be approved. 


MOVED by Aid. Bowers 

THAT the recommendations of the City Manager, contained 
in this report, be approved. 

- CARRIED UNANIMOUSLY 


Illegal Suites - Hardship Cases. 

The Committee of Officials to study Illegal Suites - Hardship 
Cases, submitted the following report, under date of December 13,1974 


(a) The following applications recommended for approval by the 
Sub-Committee be approved: 


Maria Masi (tenant) , 3022 East 1st Avenue 

Victoria Hrenyk (tenant) , 335 West 14th Avenue 

Alice Bowers (tenant) , 1006 Victoria Drive 

Mrs. Prudence H. Morrow (tenant) , 6194 Chester Street 

Mrs. Swarn K. Mattu (owner) , 1325 East 64th Avenue 

Saitoku Watanabe (tenant) , 1323 West 71st Avenue 


Cont 'd 
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Illegal Suites - 
Hardship Cases (Cont'd) 


(b) the following applications be approved for one year from 
the date of this Resolution: 

Darlene Kelsall (tenant) , 2679 East 22nd Avenue 
Esuf Ismail (tenant) , 5020 Chatham Street 
Ahmed Ahmed (tenant) , 5020 Chatham Street 
Eric Csapo (tenant), 2889 Highbury Street 
William A. McLeod (tenant) , 2465 East 23rd Avenue 
Elmer Black (tenant) , 1619 East Broadway 
Peter Cragg (tenant) , 1736 Stephens Street 
Judy Neyedli (owner) , 2322 East 33rd Avenue 
Richard B. Dimarco (tenant) , 2406 Stephens Street 

(c) the following applications be approved for six months from 
the date of this Resolution: 

Lucie Laurin (tenant) , 3707 West 2nd Avenue 

Paul Thorne (tenant) , 3020 East 45th Avenue 

Lar.ylo & Cathy Balogh (tenants) , 942 East 37th Avenue 

Michael Jolliffe (tenant) , 3885 Laurel Street 

(d) in respect to the above mentioned, the City Building 
Inspector be instructed to withhold enforcement action and 
to carry out the policy as adopted by Council on December 
17, 1963, and as amended by Council on November 10, 1964." 

(e) the following application be not approved: 
Jatinder Gupta (owner) , 3408 East 29th Avenue 

MOVED by Aid. Bowers, 

THAT the recommendations of the Committee, contained in 
this report, be approved. 

- CARRIED UNANIMOUSLY 


Strata Title Application - 
Conversion 1386 Nicola Street . 

Council had for consideration a report from the Director of 
Planning on the application of Mr. D.T.Devlin, Fernlee Contracting 
Ltd., for a Strata-Title conversion of the existing apartment 
building at 1386 Nicola Street. The report read as follows: 

"In accordance with the provisions of Section 5(1) of the Struta Titles Act (1974) 
an application has been received from Fernlee Contracting Ltd. to convert from 
rental to Strata Title, a 5 storey with basement, structure containing twenty-two 
(22) dwelling units, between 1340 and 1830 square feet in area. 

N.B.: See Appendix 'A' for Section 5(1) of the Strata Titles Act (1974) 

On February 26, 1974, City Council approved a Housing Committee recommendal ion 
which reads as follows: 

"That City Council extend the present moratorium on conversions for a period 
of one year beyond the present expiry date of June 26, 1974 with the one 
exception that where at least 90? of the tenants in a rental acccmmodcit ion 
request a conversion, it be considered". 

The subject application includes the following: 

1 . A prospectus 

2. A declaration by a qualified consultant - C.A. Boom, P. Eng., witn repect 
to the quality of the building and its conformity with relevant City by- 
laws. 

3. A declaration by a qualified consultant, A.I.J. Reinders, P. Eng., with 
respect to the quality of the electrical ins1:i I lation and conformity 
with present City Standards. 
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official Traffic Commission 


June 22, 1970 


2. Request for Regulation of Trucking and 

Noise on City Streets during Evening Hours 

At a meeting of the Commission on March 9, 19 70, it was recommended 
that the City Engineer's report dated February 27, 19 70, be adopted 
and that a communication be forwarded to the Automotive Transport 
Association and the Canadian Association of Fleet Supervisors in- 
forming them of this complaint. In a coirimunication dated May 6, 
19 70, the Canadian Association of Fleet Supervisors advised that a 
copy of the Official Traffic Commission minute dated March 9th, 
together with our letter to the Association dated March 25th, 
had been mailed to 145 members located in the Lower Mainland area, 
in order to make them aware of this complaint and with the thought 
that the matter would be alleviated. 

On May 10th, Mr. Thomson again wrote to the Commission advising 
that he was not satisfied with the action taken and suggesting 
that trucking be prohibited in the late evening and early morning 
hours, in order to prevent excessive noise. Mr. Thomson suggested 
that if there was not a by-law to cover the situation then, in his 
opinion, there should be one. 

In a report dated June 3, 19 70, the City Engineer advised as 
follows : 

"There is presently no By-law requirement in Vancouver 
prohibiting truck traffic in the evening. The terms 'Trucking' 
and 'Truck Traffic' cover a wide range of vehicles, from half- 
ton pick-ups to the largest trucks on the road, and some pick- 
ups and even private vehicles make more noise than the larger 
highway trucks. Thus it would be arbitrary as well as most 
difficult to establish a point where a truck could be considered 
too large and heavy, and, therefore, too noisy to be permitted 
on an arterial street at night. 

Further, the concentrated nature and the heavy volumes of 
traffic in the City by day require that many of the larger and 
slower vehicles travel outside the normal working hours at times 
when traffic is at its lightest. This reduces the amount of 
delay and inconvenience to other traffic, and is a common 
practice in many cities. The City uses this device, and 
frequently directs the larger trucks to move at night. 

Thus, it appears the most practical approach to the problem is 
a general By-law restricting any noise that becomes objectionable 
Our 'Noise Abatement By-law' is such a regulation, and has been 
effective in the control of excessive noise in this City, and in 
Burnaby, with North Vancouver and New Westminster indicating an 
interest in our regulation. The Police record some 700 charges 
laid last year for violations of the By-law, and over 600 charges 
for defective mufflers under Section 703 of the Motor Vehicle 
Act Regulations. (These offences include passenger cars as well 
as trucks.) In view of this, it is felt that a continuing en- 
forcement of the By-law will meet the situation in this instance 
also. " 

The City Engineer concluded his report with the recommendation that 
Mr. Thomson be notified that the control of excessive noise in the 
evenings by the prohibition of truck traffic is not considered 
practical and that enforcement of the existing Noise Abatement 
By-law is an effective way of achieving this end. 

On the suggestion of Commissioner Ryan, the Commission agreed to 
write to Toronto with respect to their use of a noise "measurement 
device" . 

After discussion, it was 


RECOMMENDED that the report of the City Engineer, dated June 3, 19 70 
be adopted and that a copy be forwarded to Mr. Thomson. 
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Strata Title Application - 

Conversion 1386 Nicola Street , (Cont ' d) 


4. a. A declaration frcxn the applicant with respect to the required 

notification of tenants regarding the intention to convert the 
premises to Strata Title. 

b. Copy of notice to convert, posted in the building on October 17, 1974, 

c. Copies of declaration from 20 of the 22 tenants indicating that they 
endorse the proposal by D.T. Devlin to - "purchase the Kensington 
Place apartments at 1386 Nicola Street and to make equity in same 
available to the tenants there" - 18 of which indicate a wish to 
purchase equity in the building (this number includes promoter who 
occupies suite *'50 and wishes to purchase this suite). One tenant 
wishes to continue on a rental basis; one tenant Indicates a wish to 
either rent or purchase. The applicants declaration indicates 1hat - 
"neither tenant who has signified his dcsir'e to remain as a tenant 
will be denied the privelege to do so" - and further - "that the 
percentage of occupancy on the date of 'Notice' was 95.45? and that 
the single suite vacant then was vacant by reasons of death." 

5. Copy of proposed management contract. 

6. A certified cheque payable to the City of Vancouver In the amount of Eleven 
Hundred ($1100.00) dollars, to cover any relocation services required by 
tenants, over and above the maximum of $300.00 moving expenses now provided 
under the Landlord and Tenant Act. 


The City Building Inspector advises as follows, "This 5 storey building was 
/ erected as an apartment building In 1912. It is non conforming with respect to the 
National Building Code in a number of significant ways. For example: 

V/hcreas the National Building Code requires a building of this height 
to be of non combuslibic construd ion, it is in fact mostly of timber 
construction but the first floor is of reinforced concrele construction. 

The exit system is not in compliance with the National Building Code. 
This is, however, a non conforming use and the building may continue 
with this occupancy without the necessity of being made to comply with 
the Code. 

I am in receipt of a report by C.A. Boom Engineering Ltd. who include references 
to these facts and other characteristics of the building. I am advised by Mr. 
Boom and by Mr. Devlin on behalf of the owners that they intend to make improvements 
to the building 1o bring it in- closer line with the City by-laws and to make it 
compare favourably with the Canadian Code for Residential Construction. 

Assuming that they carry out this program, I would have no objection to the 
building being used as a Strata Title development." 

The submitted prospectus has been prepared in the long form prescribed under Section 
51 (6) of the Real Estate Amendment Act, 1974 and 1he applicant, in a lelter dated 
December 12th, 1974, has stated that the said prospectus has been prepared for 
filing with the appropriate Provincial authorities in Victoria. 

Uncertainty exists regarding the effect of the legislafion and regulations governing 
precedures for processing Strata Title applications, and as far as we are aware, a 
prospectus should be filed with the Superintendent of Insurance and therefore. 
City Officials do not intend to comment on the contents of the prospectus which 
has been filed with the City, however, it is on file with the City Clerk for the 
inspection of any members of Council. 

Mr. Devlin the applicant intends to be present in the Council Chamber, to answer 
any questions Council may have. " 


Mr. Devlin, applicant, addressed the Council on this matter and 
advised that over 90% of the tenants have requested the conversion. 
He also indicated that approval of the application would result in 
preservation of this building. 

MOVED by Aid. Gibson 

THAT the application of Mr. D.T. Devlin for a Strata Title 
Conversion of 1386 Nicola Street be approved, subject to the 
tenants in the building being given an opportunity to purchase the 
suites . 

- CARRIED UNANIMOUSLY 
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I. Report of Official Traffic 

Commi s s ion , December 4, 1974 


The Council considered this report of the Commission which 
contains four clauses identified as follows: 


CI. 1: Tisdall Street/45th Avenue - Oakridge Traffic 
CI. 2: Pedestrian Signal Request on McGill Street 
CI. 3: 45th and Rupert - Stop Signs 

CI. 4: Cypress Street and 49th Avenue - School Safety 
Patrol 


The Council took action as follows: 

Tisdall Street/45th Avenue - 
Oakridge Traffic (Clause 1) 


For Council's action on this clause, see page 2. 


Pedestrian Signal Request on 
McGill Street (Clause 2) 

MOVED by Aid. Marzari , 

THAT the recommendation of the Committee, contained in this 
clause be approved . 

- CARRIED UNANIMOUSLY 


45th and Rupert - 
Stop Signs (Clause 3) 

Council agreed to hear a representation on behalf of the 
Parents' Council, Dr. George M. Weir Elementary School, on this 
matter . 


The delegation addressed Council and filed a brief urging 
Council approval of the retention of the 4-way stop sign arrange- 
ment at both Rupert and 45th Avenue and Clarendon and 45th Avenue. 

MOVED by Aid. Marzari, 

THAT the 4-way stop sign arrangement at Rupert and 45th 
Avenue and Clarendon and 45th Avenue be retained. 

- CARRIED UNANIMOUSLY 

Cypress Street and 49th Avenue - j 
School Safety Patrol (Clause 4) ! 

i 

MOVED by Aid. Marzari, | 

THAT this clause in the Committee's report !be received for 
information . I | 

- CARRIED UNANIMOUSLY 


The Council recessed at approximately 3:55 'pj.m. and, after 
an 'In Camera' meeting in the Mayor's Office, recpnvened in open 
Council at 4:50 p.m. in the Council Chamber with the same members 
present . 
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II. Report of Standing Committee 
on Community Development 
December 4, 1974 


Fairview Slopes Redevelopment 
and Conservation (Clause 1) 

MOVED by Aid. Volrich, 

THAT this clause of the Committee's report be received for 
information . 

- CARRIED UNANIMOUSLY 

III. Report of Standing Committee 
on Finance and Administration 
December 5, 1974 


Policy - Operation of Archives and 
Records Division of City Clerk's 
Department (Clause 1) 

MOVED by Aid. Hardwick, 

THAT the recommendations of the Committee contained in this 
clause be approved. 

- CARRIED UNANIMOUSLY 

IV. Joint Report of Standing Committees 
on civic and Community Development, 
December 5, 1974. 


West End Planning Programme 
(Clause 1) 

MOVED by Aid. Hardwick, 

THAT the recommendations of the Committees contained in this 
clause be approved . 

- CARRIED UNANIMOUSLY 

V. Joint Report of Standing Committees 
on Civic Development and Finance 
and Administration, December 9, 1974 . 

Procedures to Implement Development 
Control in the Downtown Area Zoning 
Districts C-5, CM-1 and CM-2 (Clause 1) 

MOVED by Aid. Bowers, 

THAT the recommendations of the Committee contained in this 
report be approved, after amending recommendation B(i) to read as 
follows : 

(i) Ways to differentiate between the processing of major 
and minor developments; 

- CARRIED UNANIMOUSLY 

(underlining indicates amendment) 


9^ 
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VI. Report of Standing Committee 
on Housing, December 10, 1974 

The Council considered this report which contains eleven 
clauses identified as follows: 


CI. 1 

CI. 2 

CI. 3 

CI. 4 

CI. 5 
CI. 6 
CI. 7 

CI. 8 
CI. 9 

CI. 10 
CI. 11 


Strata Title Applications 

Hotel Usage of Apartments in the West End 

Downtown Eastside Relocation 

PENTA Co-operative Housing "22nd Avenue 

and Camosun Street" 

Senior Citizens Housing Proposal 

U.N. Demonstration Proposal 

Fireproof Mattresses 

Self-help University Housing 

Adora Court Rooms - 466-468^5 Union Street and 

Boulder Rooms 1-9 West Cordova Street 

Fire By-law Appeals 

Rezoning of 1280 Nicola Street 


The Council took action as follows 


Strata Title Applications 
(Clause 1) 


MOVED by Aid. Volrich, 

THAT recommendation (a) be approved and recommendation (b) 
be deferred pending a report from the City Engineer on free garbage 
removal for condominiums. - CARRIED UNANIMOUSLY 


Hotel Usage of Apartments in 
the West End (Clause 2) 


Alderman Volrich referred to a memorandum from the Director 
of Planning dated December 16, 1974 on apartments and hotels in 
RM districts. The memo stated in part: 

The purpose of this memo is to note that although suites in the Stanley Park 
Manor (1915 Haro Street) wer« evidently being rented on a daily basis during the 
summer months, a more recent anonymous check by a West End Area Planner (November 
29i '97^, after the tourist season ended), indicated that suites were now only 
available on a monthly basis. 

This information is brought to your attention with the suggestion that Council 
may wish to defer such action with respect to the Stanley Park Mano-r until 
such time as further information is obtained which provides evidence that 
dwelling units in this building are again being rented on a daily or weekly 
bas i s . 


MOVED by Aid. Volrich 

THAT no further action be taken with respect to the Stanley 
Park Manor, at this time ; 

AND THAT Council request the owners of the Shato Inn, 1825 
Comox Street, to appear before Council to show cause why their 
business license should not be suspended. 

- CARRIED 

Aid. Linnell and Rankin opposed) 


MOVED by Aid. Volrich 

THAT recommendation (b) of the Committee contained in this 
clause, be approved. 

- CARRIED UNANIMOUSLY 
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Report of Standing Committee on 
Housing, December 10, 1974 (cont'd) 

Downtown Easts ide 
Relocation (Clause 3) 

MOVED by Aid. Volrich, 

THAT the recommendations of the Committee contained in this 
clause be approved. 

- LOST NOT HAVING 
RECEIVED THE 
REQUIRED MAJORITY 

(Aldermen Linnell, Marzari and Rankin opposed) 

PENTA Co-operative Housing 
"22nd Avenue and Camosun Street" 
(Clause 4) 

Council, having considered the recommendations of the Committee 
contained in this clause, took the following action: 

MOVED by Aid. Volrich, 


"(a) THAT the report of the Housing Planner outlining comments 
from the Planning and Engineering Departments on the 
housing site on Camosun Street between 19th and 20th 
Avenues, dated December 10, 1974, be received. 

(b) THAT the PENTA Co-operative submit site plans to the Director 
of Planning for consideration at the proposed density of 

20 units per acre. 

(c) THAT this matter, along with the site plans, be referred 
to the Supervisor of Property and insurance and the 
Director of Planning, for report back on conditions of 
acquisition and any other relevant matters. 

- CARRIED UNANIMOUSLY 


Senior Citizens Housing 
Proposal (Clause 5) 

MOVED by Aid. Volrich, 

THAT this clause of the Committee's report be received for 
information . 

- CARRIED UNANIMOUSLY 

U.N. Demonstration 
proposal (Clause 6) 

MOVED by Aid. Volrich, 

THAT the resolution of the Committee contained in this clause 
be approved, after amendment to read as follows: 

"THAT the above noted proposal be received and referred 
to the Special Committee re U.N. Demonstration Projects 
for consideration . " 

- CARRIED UNANIMOUSLY 

(underlining indicates amendment) 
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Report of Standing Committee on 
Housing, December 10, 1974 (cont'd) 

Clauses 7, 8, 9, 10, and 11 

MOVED bv Aid. Volrich, 

THAT clauses, 7, 8, 9, 10 and 11 of the Committee's report 
be received for information. 

- CARRIED UNANIMOUSLY 


VII. Report of Standing Committee 
on Social Services, 
December 10, 1974 

The Council considered this report which contains two 
clauses identified as follows : 

CI, 1: Pofi Bar, 1716 Charles Street - Complaints 

of Neighbours 
Cl. 2: Society for Education, Action, Research and 

Counselling on Homosexuality (S . E . A. R. C . H. ) 

The Council took action as follows : 

Pofi Bar, 1716 Charles Street - 
Complaints of Neighbours (Clause 1) 

Council noted a letter from Mr. R. W, Perrick, Forbes, Nielsen 
and Perrick, solicitor for Mr. Bresciani, owner of the Pofi Bar, 
requesting that consideration of this matter be deferred to a 
later meeting of Council. 

MOVED by Aid. Rankin, 

THAT consideration of this matter be deferred and arrange- 
ments left with the City Clerk and that the communication be 
received. 

- CARRIED UNANIMOUSLY 
For Council's action on Clause 2, see page 32. 


VIII. Report of Vehicles for 
Hire Board, 

December 11, 1974 


Survey Report of the Vancouver Taxi 
Industry - Phase II - Licensing 
(Clause 1) 

contained in this 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Rankin, 

THAT the recommendation of the Board, 
clause be approved. 
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IX. Report of Special Committee re 

Vancouver City Planning Commission, 
December 12, 1974. 

For Council action on this report see page 32, 

X. Report of Standing Committee 
on Finance & Administration, 
December 12, 1974 

The Council considered this report which contains two 
clauses identified as follows: 

CI. 1: Local Initiatives Program, 1974/75 

CI. 2: Templeton High School Indoor Pool Project 

The Council took action as follows : 

Local Initiatives Program 1974/75 
(Clause 1) 

MOVED by Aid. Bowers 

THAT the resolution of the Committee, contained in this clause 
be received and the recommendation of the Committee be approved. 

- CARRIED UNANIMOUSLY 


Templeton High School Indoor 
Pool Project. (Clause 2) 

MOVED by Aid. Bowers 

THAT the recommendation of the Committee, contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 


XI. Report of Standing Committee 
on Community Development, 
December 12, 1974 


The Council considered this report which contains six 
clauses identified as follows : 

CI. 1: Street Vending Permit- Mr. Paul Calder 

CI. 2: Neighbourhood Pub Application - 951 Denman . 

CI. 3: Proposed Nelson Park Community Facility and 

Proposed Nelson Park Expansion 
CI. 4: Neighbourhood Improvement Program - 1975 
Cl . 5: Kitsilano Area Planning Program - Progress 

Report #2 

Cl. 6: Street Vending Permit - Mr. Danny Dahan 
The Council took action as follows : 

Clauses 1 and 2 . 

MOVED by Aid. Volrich 

THAT clause 1 of this report be received for information 
and the recommendation of the Committee, contained in Clause 2 
be approved. 

- CARRIED UNANIMOUSLY 
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Report of Standing Committee on Community 
Development, December 12, 1974. (Cont'd) 

Proposed Nelson Park Community Facility 
and Proposed Nelson Park Expansion (Clause 3 ) 

MOVED by Aid. Volrich 

THAT the recommendation of the Committee, contained in this 
clause be approved after adding the following: 

"FURTHER THAT the appropriate Standing Committee 
of council discuss with the Park Board, alternatives 
to the proposed development of Block 23." 

- CARRIED 

(Aldermen Gibson, Massey and the Mayor opposed) 

Alderman Bowers referred to a previous motion of Council when 
dealing with the report of the City Manager (Property Matters) 
dated October 25, 1974, on the relocation of tenants in Block 22, 
Nelson Park Development, as follows: 

" THAT the Supervisor of Property and Insurance 

be instructed to undertake relocation of the residents 
of the Lorne Apartments and Minaki Lodge, and that he 
contact the B.C. Housing Management Commission for 
assistance with this relocation for report back to the 
Standing Committee on Housing on Progress; 

FURTHER THAT the City Manager be authorized to 
hire the needed staff to carry out this relocation and 
that the School Board be billed for the cost of this 
additional staff as well as any moving expenses incurred 
during this relocation. " 

MOVED by Aid. Bowers 

THAT the above motion be rescinded. 

- LOST - NOT HAVING 
RECEIVED THE 
REQUIRED MAJORITY. 

(Aid. Hardwick, Linnell, Marzari and Rankin opposed) 


Neighbourhood Improvement Program - 
1975 . (Clause 4) 


MOVED by Aid. Volrich 

THAT recommendations (a) (b) and (c) of the Committee, 
contained in this clause, be approved. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Rankin 

THAT recommendations (d) (e) (f) and (g) submitted by the 
Committee for Council's consideration, be approved. 

- (deferred) 

MOVED by Aid. Hardwick 

THAT recommendations (d) (e) (f) and (g) be deferred for 
consideration at the special meeting of Council on City Planning 
matters, in January 1975. 

- CARRIED 



(Aldermen Marzari, Pendakur and Rankin opposed) 
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Report of Standing Committee on Community 
Development, December 12, 1974. (Cont'd) 

MOVED by Aid. Hardwick 

THAT the following recommendations of the Committee, contained 
in this clause, be received and no further action be taken: 

"THAT the Director of Planning be instructed to report 
to Council as to how to rezone the Downtown Eastside 
in order to preserve and increase the housing stock 
in the area: 

FURTHER THAT the report of the City Manager entitled 
'Site Clearance Program', dated December 4, 1974, be 
received . ' 

- CARRIED UNANIMOUSLY 

Neighbourhood Improvement 
Program (Clause 4B) 

MOVED by Aid. Volrich 

THAT the recommendation of the Committee, contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 


Kitsilano Area Planning Program - 
Progress Report #2. (Clause 5) 

MOVED by Aid. Volrich 

THAT recommendations (a) and (c) in this clause be approved 
and recommendation (b) be deferred for consideration when Council 
receives representation from the Kitsilano Community Resources 
Board, as agreed earlier this day. 

- CARRIED UNANIMOUSLY 


Street Vending Permit - 
Mr. Danny Dahan . (Clause 6) 

MOVED by Aid. Marzari 

THAT the recommendation of the Committee, contained in this 
clause, be approved. 

- LOST 

(Aid. Bowers, Linnell, Massey, Pendakur , Rankin, 
Volrich and the Mayor opposed) 


******* 


The Council recessed at approximately 6.05 p.m. 
to reconvene in open session at 7.30 p.m. 



******* 
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The Council reconvened in the Council Chamber at approximately 
7:30 p.m. with Mayor Phillips in the Chair and the following 
members present: 

PRESENT : Mayor Phillips 

Aldermen Bowers, Gibson. Hardwick 

Linnell, Marzari , Massey, Pendakur, 
Rankin and Volrich 
ABSENT : Alderman Harcourt . 

DELEGATIONS AND UNFINISHED BUSINESS 

West Coast Salvage Building 

Council on December 10, 1974, agreed to hear a delegation 
from Mr. Jim Land on the matter of recycling materials from the 
West Coast Salvage Building. 

Mr. Land reiterated his concerns of December 10, 1974, that 
salvageable material from the West Coast Salvage Building should 
be recycled. He felt that the public should be asked to participate 
in a competition to reuse this material and again offered an award 
of $1,000. 

MOVED by Aid. Hardwick, 

THAT City officials be instructed to negotiate with the 
contractor to have the salvageab]e materials set aside for possible 
re-use . 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Massey, 

THAT Council express appreciation to Mr. Land for his 
competition proposal which he will undertake himself in respect 
of the use of the material from the demolition of the West Coast 
Salvage Building; 

FURTHER THAT City officials be instructed to consider the 
results of this competition in respect of the best use of the 
material salvaged, assuming satisfactory arrangements can be 
negotiated with the demolition contractor. 

- CARRIED 

(Alderman Rankin opposed) 

Role and Function of 37th Avenue 
Cambie to Camosun 


Earlier this day. Council agreed to hear delegations with 
respect to Departmental Report (Works & Utility Matters), dated 
December 13, 1974, re the role and function of 37th Avenue, 
Cambie to Camosun. 

Mr. Peter Wallbridge submitted a petition containing 35 names 
of residents in the area requesting that Council approve the 
installation of a stop sign on West 37th Avenue at Balaclava Street. 
Mr. Wallbridge stated that numerous traffic accidents occur in this 
area and parents are concerned for the safety of their children. 
On behalf of the petitioners, Mr. Wallbridge urged that the 
downgrading of 37th Avenue to a non-arterial street be instituted 
as soon as possible before improvements to 33rd Avenue are made. 

Mr. K. Dobell, Assistant City Engineer, Traffic and Transportation, 
in reply to a query from Council, stated that if the recommendations 
in the City Engineer's report are approved, the additional stop signs 
could be installed in a few weeks. 

Mrs. M. Collins submitted a petition containing 27 names of 
residents of 37th Avenue all of whom were in favour of the Engineering 
Department's recommendations to downgrade 37th Avenue. 

Mr. D. Buchanan presented a brief on behalf of 28 residents 
all living within one-half block of the intersection of 37th 
Avenue and Carnarvon Street. He reiterated Mr. Wallbridge 's 
comments re safety and urged that Council approve the installation 
of stop signs on 37th Avenue at both Carnarvon and Balaclava 
Streets . 

J- t J 
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Official Traffic Commission June 22, 1970 

3 . Traffic Control Signals 

The following report dated June 2, 19 70, was submitted by the City 
Engineer with respect to traffic control signals: 

"I. PROPOSED NEW SIGNALS 

Detailed studies have been carried out to determine those inter- 
sections which now warrant signal control. On the basis of these 
studies, it is proposed that traffic control signals be installed 
at the following locations: 

INTERSECTION ESTIMATED COST 

1. Beatty Street and Dunsmuir Street $7,500 

2. Main Street and Union Street 4,500 

3. Burrard Street and Dunsmuir Street 7,500 

4. Bute Street and Pender Street 5,000 

5. Thurlow Street and Nelson Street 6,500 

6. Granville Street, 59th Avenue and 

Park Drive 8,000 

7. Fraser Street and 57th Avenue 7,750 

Items numbered 1, 2 and 3 are required for the completion of the 
Georgia Viaduct Replacement. While they will not be necessary 
until 1971, they are being put forward at this time in order that 
equipment may be purchased and preliminary work started. 

PEDESTRIAN ACTUATED SIGNAL ESTIMATED COST 

1. Main Street and 36th Avenue $2,650 

This intersection is the location of the crossing for the Canadian 
National Institute for the Blind. 

II. MAJOR MODIFICATIONS TO EXISTING SIGNALS 

The following signalized intersections will have to be modified 
in connection with the Georgia Viaduct Replacement. 

INTERSECTION ESTIMATED COST 

1. Beatty Street and Georgia Street $5,500 

2. Main Street and Prior Street 3,100 

3. Gore Avenue and Prior Street 11,500 

Accordingly, it is RECOMMENDED that the above program be approved 
and a sum of $69,500 be allocated from the Traffic Control Reserve 
for this work." 


RECOMMENDED that the foregoing recommendation of the City Engineer, 
dated June 2, 1970, with respect to traffic control signals, be 
adopted. 
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DELEGATIONS AND UNFINISHED BUSINESS (cont'd) 

Role and Function of 37th Avenue 
Cambie to Camosun (continued) 

Mrs. A. Hunter requested that Council postpone any decision 
on the downgrading of 37th Avenue until such time as the residents 
of 33rd Avenue have an opportunity to review proposals for 33rd 
Avenue and present their views to Council. 

MOVED by Aid. Bowers, 

THAT recommendation (i) of the City Engineer contained in his 
report dated December 13, 1974, be approved, and that no action be 
taken on recommendation (ii) in this report. 

- CARRIED UNANIMOUSLY 

Subdivision of Lot A, Block 10, 
Subdivision A, D.L. 195, Plan 1224 
3390 Nanaimo Street 


Council on December 3, 1974, deferred consideration of this 
matter pending a delegation from Mr. John Nicolinas. 

Mr. Nicolinas advised that he wished to appeal the regulations 
of the Subdivision Control By-law to allow him to subdivide his lot 
to provide one which is narrower than the minimum lot width. 

Mr. Gray, Zoning Planner, advised that an amendment to the 
Subdivision Control By-law was recently passed reducing the minimum 
lot width to 30 feet and the minimun lot area to 3,000 square feet 
at the discretion of the Approving Officer. The proposed lot would 
have a width of only 26.8 feet and an area of 2,353 square feet. 

MOVED by Aid. Bowers, 

THAT Mr. Nicolinas pursue with the Director of Planning the 
possibility of applying for an appropriate rezoning of his lot 
to try and arrive at a solution. 

- CARRIED UNANIMOUSLY 

Allegations of Rental Agencies 
By-law Infractions 

Mr. R. Glen Orris on behalf of Homehunters , advised that the 
Company will continue to operate as it did prior to the passing 
of the By-law. He stated that if there were no commercial rental 
housing agencies offering free listing to landlords, the landlords 
would not list their vacancies in the newspapers, thus making it 
even more difficult for people to find rental accommodation. 

MOVED by Aid. Hardwick, 

THAT the submission be received and Homehunter's business 
license not be renewed in 1975. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Rankin, 

THAT, if necessary, without referring the matter to Council, 
the Director of Legal Services be empowered to seek an injunction 
restraining commercial housing rental agencies from operating 
contrary to City By-law No. 4790. 

- CARRIED UNANIMOUSLY 

Council also considered a letter dated December 17, 1974, from 
Mr. W.E. Ireland, Owen Bird, Barristers and Solicitors, stating that 
Rentex has removed every aspect of its business undertaking from the 
City pending the outcome of its current appeal. 

MOVED by Aid. Hardwick, 

THAT the communication from Mr. W.E. Ireland, Owen Bird, be 
received . 


- CARRIED UNANIMOUSLY 
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DELEGATIONS AND UNFINISHED BUSINESS (cont'd) 

Point Grey Minor Hockey Association 
Grant re Hockey Program 


Council on December 3, 1974, agreed to hear a delegation from 
the Point Grey Minor Hockey Association with respect to their grant 
request . 

Mr. Bob Hindmarch advised Council that U.B.C. will be increasing 
the ice rental for Thunderbird Arena from $21,000 to $37,000. This 
means that parents who now pay a $40 fee per player will 

pay a $75 fee per player. The Association is seeking a grant of 
$22,464 which would be the difference between what they would pay 
at U.B.C. and what they would pay at a Park Board arena. 

Council noted a communication dated December 17, 1974, from 
the Board of Parks and Recreation urging Council to support the 
Point Grey Minor Hockey Association in their efforts to continue 
their hockey program. 

Council also noted a memorandum from the City Clerk dated 
December 17, 1974, advising that 79 letters had been received in 
support of the Association's request for a grant. 

MOVED by Aid. Bowers, 

THAT Council ensure for the 1975-76 season the cost to the 
Point Grey Minor Hockey Association for ice rental at economic 
hours will be no more than that charged other clubs using 
City ice. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Volrich, 

THAT U.B.C. authorities be asked to reconsider their rates for 
ice rental of Thunderbird Arena for 1975, or until a new ice rink 
is constructed on the west side of the City. 

- CARRIED UNANIMOUSLY 

Appeal: Fish Peddler's License 

On December 10, 1974, Council agreed to hear a delegation from 
Mr. B. Costain with respect to appealing the refusal of his 
application for a fish peddler's license. 

Mr. Costain advised that he was intending to sell fresh, live 
crab from a truck on City streets. 

Council considered a report of the Medical Health Officer dated 
December 13, 1974, advising that this practice contravenes the City 
of Vancouver Health By-law. The report set out the following points: 

(1) Seafoods are among the most quickly perishable foods. They are subject 
to rapid decomposition and spoila^and they serve as excellent media 
for the growth and -transmission of harmful germs. 

(2) The Provincial Food Premises Regulations require that all food be sold 
from "approved" premises. 

(3) Prosecutions have been carried out over the years and some of the convictions 
have been sustained by the Supreme Court. 

(4) Many applications for licenses have been refused over the past 15 years, 

MOVED by Aid. Gibson, 

THAT the recommendation of the Medical Health Officer contained 
in his report dated December 13, 1974, that fish and meat be sold 
only from premises meeting the requirements of the City of Vancouver 
Health By-law and the Provincial Food Premises Regulations, be 
approved . 

- CARRIED 

(Aid. Pendakur , Rankin and the Mayor opposed) 
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DELEGATIONS AND UNFINISHED BUSINESS (cont'd) 

Society for Education, Action, Research 
and Counselling on Homosexuality (SEARCH) 

Mr. Maurice Flood, Chairman of the Gay Alliance Toward Equality, 
expressed his concern with respect to the action taken by the 
Standing Committee on Social Services on December 10, 1974, relating 
to the operation of gay clubs. He was opposed to the recommendations 
of the Society for Education, Action, Research and Counselling on 
Homosexuality (SEARCH) which were presented to the Committee. He 
stated that the Gay Alliance Toward Equality would oppose any 
surveillance of homosexuals. 

Mr. M. Crane, Director of SEARCH, advised Council that the 
Society had in excess of 250 members who felt that the recommendations 
put forward to the Social Services Committee were fair and reasonable. 
The Society aareed with their recommendations being forwarded to the 
Social Planning Department, in consultation with Police officials, 
to work out a program for licensing gay clubs. 

Mrs. E. Robinson, Coordinator of Ren-Coll Information Centre, 
spoke in support of licensing gay clubs. 

MOVED by Aid. Bowers, 

THAT Council affirm its determination that the licensing and 
regulations of all clubs be carried out equitably and without 
discrimination ; 

FURTHER THAT recommendations 1, 2, 3, 4, 6 and 7 of SEARCH be 
received and recommendation 5 be deleted; such recommendations to 
be referred to the Director of Social Planning for report back. 

- CARRIED 

(Alderman Volrich opposed) 

Special Committee re Vancouver 
City Planning Commission 

Earlier this day. Council agreed to hear a delegation from 
Mr. T. Tanner, Chairman of the Civic Affairs Committee, Board of 
Trade. The Mayor called for the delegation and no one appeared. 

Mr. Crowley, Chairman of the Vancouver City Planning Commission 
was present and commented on the various recommendations of the 
Special Committee. 

On November 29, 1974, Council deferred consideration of a report 
from the Chairman of the Special Committee re Vancouver City Planning 
Commission until such time as the Vancouver City Planning Commission 
had an opportunity to present their comments. 

The Chairman of the Special Committee re Vancouver City Planning 
Commission advised that a meeting was held on December 12, 1974, to 
consider a report from the Chairman and Members of the Vancouver City 
Planning Commission. The following action was taken: 

MOVED by Aid. Massey, 

THAT the Vancouver City Planning Commission be comprised of 
nine members with a quorum being five members. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Massey, 
THAT 

(a) no elected representative shall be a member of the 
Vancouver City Planning Commission, however, the 
Commission may invite an elected representative of 
the School Board, Park Board, Council, or any other 
organization, to attend their meetings; 

(b) the present Nominating Committee i.e., the Mayor as 
Chairman, one Alderman, the Chairman of the Vancouver 
City Planning Commission and the Chairman of the 
Community Planning Association of Canada (B.C. Division) ; 
solicit nominations and submit to Council a number of 
names greater than the number required for the Vancouver 
City Planning Commission; 
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DELEGATIONS AND UNFINISHED BUSINESS (cont'd) 


Special Committee re Vancouver City 
Planning Commission (continued) 

(c) Council appoint seven members to the Vancouver City 
Planning Commission, the Commission elect two 
additional members, and the VCPC elect its own 
Chairman every year. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Massey, 
THAT 

(a) the Vancouver City Planning Commission members be 
appointed for two year terms, with members not 
permitted to serve more than two consecutive terms; 

(b) the initial appointment of the newly constituted 
Commission be in 1975, with four Council-appointed 
members being appointed for the full two year 
term and three Council-appointed members being 
appointed for a one year term; one Commission- 
appointed member would be appointed for a two year 
term and one Commission-appointed member would be 
appointed for a one year term; thereafter, all 
appointments would be for two year terms. 

(carried ) 

MOVED by Aid. Hardwick in amendment, 

THAT item (a) in Alderman Massey 's motion be amended to 
read as follows : 

(a) the Council-appointed VCPC members be appointed 
for three year terms and Commission-appointed 
members be appointed for two year terms , with 
members not premitted to serve more than two 
consecutive terms. 

- LOST 

(Aldermen Bowers, Linnell, Massey, Rankin and Volrich 
opposed) 

A tie-vote resulted and therefore the amendment was 
declared LOST 

The amendment having lost, the motion of Alderman Massey 
was put and CARRIED UNANIMOUSLY 

MOVED by Aid. Massey, 

THAT the responsibilities of the Vancouver City Planning 
Commission be as follows: 

(a) to consider and report to Council on any proposed 
Zoning By-law or proposed amendment to a Zoning 
By-law before adoption by City Council; 

(b) to bring to the attention of City Council any 
matter relating to planning and development of 
the City which, in the opinion of the Commission, 
merits action on the part of Council; 

(c) to review existing policies in relation to the 
objectives they were intended to acliievo, and to 
review the objectives themselves, but also to 
develop strategics for achieving such objt^cLivcs; 

(d) to review and discuss long term comprehensive 
planning issues; 

(e) to periodically review zoning schedules and rocommond 
ways of achieving City planning goals; 

cont ' d . . . . 
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DELEGATIONS AND UNFINISHED BUSINESS (cont'd) 


Special Committee re Vancouver City 
Planning Commission (continued) 


(f) to consider major projects or such other matters as 
Council may direct; 

(g) to sponsor meetings for the purpose of exchanging 
opinions with the public on planning concepts. 

(carried ) 

MOVED by Aid. Linnell in amendment, 

THAT item ' (g) ' in Alderman Massey's motion be amended to 
read as follows : 

" (g) to coordinate with other organizations for the exchanging 
of opinions with the public on planning concepts." 

- LOST 

(Aldermen Bowers, Marzari, Pendakur, Rankin and the 
Mayor opposed) 

A tie-vote resulted and therefore the amendment was 
declared LOST. 

'^he amendment having lost, the motion of Alderman Massey 
was put and CARRIED. 

(Alderman Linnell opposed) 


MOVED by Aid. Hardwick, 
THAT 

(a) the Vancouver City Planning Commission be free to 
invite delegations and participants to appear before 
it, and all department heads, or their representatives, 
should be available to participate in VCPC meetings; 

(b) the Commission be required to meet at least eight 
times a year at the call of the Chairman. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Pendakur, 

THAT the only permanent staff attached to the Vancouver City 
Planning Commission consist of an executive co-ordinator and the 
necessary secretarial staff; 

FURTHER THAT staffing requirements of the Commission be 
reviewed by an appropriate Council Committee in six months' time 
for report back to Council. 

- CARRIED 

(Aldermen Gibson and Massey opposed) 

MOVED by Aid. Hardwick, 

THAT the City Manager be instructed to make the appropriate 
amendments to all relevant City By-laws to bring about these 
changes . 


- CARRIED UNANIMOUSLY 
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MANAGER ' S , DEPARTMENT AND OTHER REPORTS (cont'd) 


XII. Report of Standing Committee on 
Civic Development 
December 12, 1974 

The Council considered this report, which contains ten clauses, 
identified as follows: 

Cl.l. Proposed Office and Commercial Development, 

1300 Alberni Street 
CI. 2. Central Broadway Urban Design Study 
CI. 3. Rezoning Central Broadway Area 
CI. 4. West End Traffic Scheme - Phase II 
Cl.5. False Creek - Area 1 

CI. 6. Vancouver Heritage Advisory Committee 
CI. 7. West End Planning Programme - 

Staff and Office Requirements 
CI. 8. Model of Downtown Peninsula 

(Excluding Stanley Park) 
CI. 9. Analysis of Proposed Zoning Regulations 
CI. 10. Citizens Committee on Langara - Appointment 

The Council took action as follows: 

Clauses 1,2,3,4, and 5 

MOVED by Aid. Hardwick, 

THAT the recommendations of the Committee, contained in 
clauses 1,2,3,4, and 5 be approved. 

- CARRIED UNANIMOUSLY 

Vancouver Heritage Advisory 
Committee (Clause 6) 


MOVED by Aid. Hardwick, 

THAT the recommendations of the Committee contained in this 
clause be approved after amendment to read as follows : 

(i) That recommendation (a) be endorsed and recommendations (c) 
and (d) be received; 

(ii) That the Director of Permits & Licenses launch a prosecution 
against the appropriate person with respect to the building 
demolished at 1039 Richards Street and that this person be 
notified of the apparent violation of the By-law. 

(Underlining indicates amendment) " CARRIED UNANIMOUSLY 


West End Planning Programme - Staff 
and Office Requirements (Clause 7) 

MOVED by Aid. Hardwick, 

THAT the recommendations of the Committee, contained in this 
clause be approved. 

- CARRIED 

(Alderman Rankin opposed) 


cont ' d . 
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MANAGER'S, DEPARTMENT AND OTHER REPORTS (cont'd) 


Report of Standing Committee 

on Civic Development, December 12, 

1974 (continued) 

Model of Downtown Peninsula (Excluding 
Stanley Park) (Clause 8) 

MOVED by Aid. Hardwick, 

THAT the recommendation of the Committee, contained in this 
clause be approved. 

- CARRIED UNANIMOUSLY 

Clauses 9 and 10 

MOVED by Aid. Hardwick, 

THAT these clauses in the Committee's report be received lor 
information . 

- CARRIED UNANIMOUSLY 


Report of Standing Committee 
on Community Development, 
December 12, 1974 (continued) 

Street Vending Permit - 
Mr. Danny Dahan (Clause 6) 

Council earlier this day did not approve the recommendation of 
the Community Development Committee that Mr. Dahan be given a permit 
to operate a kiosk on Granville Mall and another permit to operate 
a kiosk in Gastown. At this point in the proceedings, it was 

MOVED by Aid. Rankin, 

THAT Council hear representations from Mr. Danny Dahan with 
respect to his applications for street vending permits. 

- CARRIED UNANIMOUSLY 

Mr. Dahan addressed Council and outlined actions taken by him 
to obtain vending permits from the City. He also advised that his 
application has been pending for 4^5 months and that he has built 
three movable kiosks at considerable expense. 

MOVED by Aid. Marzari, 

THAT Mr. Dahan be given a permit to operate a kiosk on a site 
on Granville Mall. 

(not put) 

MOVED by Aid. Pondakur, 

THAT Mr. Dahan be given a permit to operate a kiosk on a site 
on the Granville Mall and another permit to operate a kiosk in 
Gastown . 

- CARRIED 

(Aldermen Massey and Volrich opposed) 

G.V.R.D. Matters 

There were no comments with respect to 
insofar as the Regional District meeting for 
18, 1974, is concerned. 


G.V.R.D. matters, 
Wednesday, December 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Hardwick, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 
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1. BY-LAW TO AMEND BY-LAW NO. 4 792 
BEING THE GRANVILLE MALL BY-LAW 

MOVED by Aid. Massey, 
SECONDED by Aid. Hardwick, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was, 

MOVED by Aid. Massey, 
SECONDED by Aid. Hardwick, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


2. BY-LAW TO AMEND BY-LAW NO. 4702 
BEING THE BUILDING BY-LAW 


MOVED by Aid. Hardwick, 
SECONDED by Aid. Pendakur, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was, 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Pendakur, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-liiw. 

- CARRIED UNANIMOUSLY 

With respect to this By-law to amend By-law No. 4702, being 
the Building By-law, it was AGREED that the matter of payment of 
fee for bringing an appeal before the Appeal Board be referred to 
the City Manager for consideration and report as necessary. 


3. BY-LAW TO AMEND BY-LAW NO. 2 849 

BEING THE STREET AND TRAFFIC BY-LAW 

MOVED by Aid. Marzari , 
SECONDED by Aid. Gibson, 

THAT the By-law be introduced and read a first time. 

- CAKKIEI) UNAN 1 MtH'Sl.V 

The By-law was read a first time and tho I'rosiding c)l licor 
declared the By-law open for discussion and amendments. 

There being no amendments, it was, 

MOVED by Aid. Marzari, 
SECONDED by Aid. Gibson, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 
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BY-LAWS (cont'd) 


4. BY-LAW TO AMEND BY-LAW NO. 4299, BEING 
THE VEHICLES FOR HIRE BY-LAW 


MOVED by Aid. Rankin, 
SECONDED by Aid. Gibson, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was, 

MOVED by Aid. Rankin, 
SECONDED by Aid. Gibson, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


5. BY-LAW TO AMEND BY-LAW NO. 3575, BEING 
THE ZONING AND DEVELOPMENT BY-LAW 

MOVED by Aid. Massey, 
SECONDED by Aid. Hardwick, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was, 

MOVED by Aid. Massey, 
SECONDED by Aid. Hardwick, 

THAT the By-law be given second and third readings and the 

Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


6. BY-LAW TO DESIGNATE CERTAIN BUILDINGS, 
STRUCTURES AND LANDS AS HERITAGE 
BUILDINGS, STRUCTURES AND LANDS 


MOVED by Aid. Hardwick, 
SECONDED by Aid. Massey, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT this By-law be amended by the addition of Christ Church 
Cathedral, 690 Burrard Street (Lot 13, South-half 14 - 20, Block 40, 
D. L. 541) , as Item 22 . 

-CARRIED UNANIMOUSLY 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Massey, 

THAT the By-law, as amended, be given second and third 
readings and the Mayor and City Clerk be authorized to sign and 
seal the By-law. 

- CARRIED UNANIMOUSLY. 
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BY-LAWS (cont'd) 

7, BY-LAW TO AMEND BY-LAW NO. 4451 
BEING THE BUSINESS TAX BY-LAW 

MOVED by Aid. Bowers, 
SECONDED by Aid. Volrich, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments , it was , 

MOVED by Aid. Bowers, 
SECONDED by Aid. Volrich, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


8. BY-LAW AUTHORIZING AN APPLICATION TO BE 

MADE FOR THE REGISTRATION OF TITLE IN THE 
NAME OF THE CITY OF VANCOUVER OF A PORTION 
OF LANE PURSUANT TO THE AIRSPACE TITLES ACT 

MOVED by Aid. Bowers, 
SECONDED by Aid. Pendakur, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments , it was , 

MOVED by Aid. Bowers, 
SECONDED by Aid. Pendakur, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

MOTIONS 

1. Closing, Stopping Up and Subdividing 
with the Abutting Lands, Lots A to G 
Lot 10 and Adjacent Lane, Block 2, 
N.W. h Section 24 - S/E Corner Venables 
and Renfrew Streets 


MOVED by Aid. Rankin, 
SECONDED by Aid. Gibson, 
THAT WHEREAS 

1. The City of Vancouver is the owner of all the streets 
and lanes lying within the limits of the City of Vancouver; 

2. City Council approved the sale of city owned lots 
on the south side of Venables Street east from Renfrew Street 
to the Provincial Government for a Senior Citizen's Develop- 
ment . 

3. The lane east of Renfrew Street south from Venables 
Street which separates the lots required for the proposed 
development is surplus to the City's highway requirements; 

4. The City Council approved the sale of the surplus 
portion of lane to the Government; 


THEREFORE BE IT RESOLVED THAT the hereinafter described portions 
of lane be closed, stopped up and title taken thereto; 

oont ' d . . . . 


JUL 9 1970 



5. 


Official Traffic Commission 


June 22, 


1970 


4 . Extension of Powell-Cordova One-Way Couplet 

Under date of May 20, 1970, the City Engineer submitted the following 
information report: 

"This report is submitted for information on the implementation of 
the new Powell-Cordova Diversion and the extension of the one-way 
couplet of Powell and Cordova Streets. Council approved the 
Powell-Cordova couplet and diversion at Campbell Avenue in June 
1968, when considering a report from the Director of Planning on 
'Redevelopment Project No. 2 - Comprehensive Program of Develop- 
ment Area A-5 ' . 

That report set out the proposed grade street traffic arrangement 
in the general area and showed that the Powell-Cordova Street 
Diversion is an initial stage of the ultimate arrangement. An 
information report which was received by Council at that time, 
stated as follows: 

'The development of increased grade street capacity to serve 
the downtown peninsula from the east will require the 
extension of the existing Cordova-Powell one-way couplet 
eastward from its present termination at Main Street. At 
Campbell Avenue the couplet is to be merged into an ultimate 
six-lane Powell Street which will provide increased capacity 
for traffic to and from the east via Wall and/or McGill 
Streets. As part of the grid street system connections will 
also be provided with the major north-south arterials Clark, 
Nanaimo and Renfrew. 

r 

The economics of property requirements and the desirability 
of a single structure overpassing the G.N.R. indicate that 
the most suitable location for these two one-way streets to 
converge is in the vicinity of Campbell Avenue. 

As mentioned above, the Cordova-Powell Street Diversion forms 
an integral part of the Urban Renewal Area A-5 Redevelopment 
Scheme and its implementation in the form of a first stage at- 
grade facility is therefore scheduled to suit the timing of 
the Urban Renewal Area A-5 program. To improve traffic flow 
to the downtown area and provide a satisfactory operational 
arrangement, the one-way couplet extension from Main Street 
to Campbell Avenue will also be implemented as part of the 
first stage. 

Provision of the railway overpass and widening of the route 
further to the east will be done in stages as future traffic 
requirements warrant. ' 

Property negotiations for the Diversion are nearing completion, 
and the local improvements are expected to be processed at a 
July Court of Revision. Construction of the Diversion will follow 
in August. 

Since the existing strip pavement on Cordova Street between Gore 
and Heatley is inadequate for the anticipated increase in traffic 
under the new arrangement, the necessary improvements for this 
section of Cordova Street will also be initiated at the July Court 
of Revision. 

As part of the re-arrangement in traffic brought about by this 
extension of the Downtown one-way system, the eastbound transit 
service presently on Powell Street will be re-routed via Cordova 
Street as far as the Diversion, where it will return to Powell 
Street. 
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MOTIONS (cont'd) 

Closing, Stopping Up and Subdividing 
with the Abutting Lands - S/E Corner 
Venables and Renfrew (continued) 

All the lane dedicated by the deposit of Plan 11238 adjacent to 
Lots "A" to "C", Plan 11238 and all that portion of lane dedicated 
by the deposit of Plan 267 lying between the productions easterly 
of the northerly limit of said Lot "A" and the easterly production 
of the southerly limit of said Lot "C"; ALL of Block 2, North 
West Quarter Section 24, Town of Hastings Suburban Lands; the 
i'air.e as shown outlined red and green respectively on plan pre- 
pared by G. Girardin, B.C.L.S., dated September 18, 1974, and 
marginally numbered LF 7142, a print of which is hereunto annexed; 
and 

BE IT THEREFORE RESOLVED THAT the said closed lane be subdivided 
with the abutting lands. 

- CARRIED UNANIMOUSLY 

2. Designation of Heritage Buildings, 
Structures and Lands 


At the Council meeting on December 10, 1974, Alderman Volrich 
submitted the following Notice of Motion seconded this day by 
Alderman Gibson: 

MOVED by Aid. Volrich, 
SECONDED by Aid. Gibson, 
THAT WHEREAS 

(a) Section 564A of the Charter now authorises the Council by 
By-law to designate "heritage" buildings, structures and 
lands ; 

(b) Subsection 4 of Section 564A requires that the establish- 
ment of a Heritage Advisory Committee be approved by a 
By-law adopted by an affirmative vote of at least two 
thirds of all the members of Council; 

(c) There is no similar two thirds majority requirement for 
the approval of "heritage" designations despite the fact 
that certain important consequences and limitations attend 
such designations; 

(d) Such designations can presently be approved by a simple 
majority of Council and the designation can similarly be 
reversed by a simple majority of Council in another year, 
thus giving such designations very limited meaning and 
importance . 

THEREFOPyE BE IT RESOLVED THAT the Director of Legal Services be 
requested to bring forward amendments to Section 564A of the 
Charter, or other statutory amendments to achieve the same purpose 
which will require that "heritage" designations be approved by a 
two thirds majority of all members of Council and that decisions 
to reverse such a designation by any Council in a subsequent year 
shall also require a two thirds majority of all members of Council 


- CARRIED UNANIMOUSLY 
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Vending Permits : 
Granville Mall 

MOVED by Aid. Marzari, 
SECONDED by Aid. Massey, 

THAT the following motion be approved: 

WHEREAS by Council Resolution of November 5, 1974, the total 
number of Vending Permits to be granted on Granville Mall has been 
limited to 30 (thirty) ; 

AND WHEREAS only 22 permits have been issued for this area in 

19 74 ; 

AND WHEREAS pursuant to Council Resolution of November 5, 1974, 
no further permits will be issued until a new design standard for 
Vendor's kiosks is approved; 

AND WHEREAS the policy of with-holding Vendor's permits works 
a special hardship to peddlers during the holiday season: 

THEREF©]RE BE- IT RESOLVED THAT: 

1. The lane intersecting the east side of Granville Mall between 
Pender and Dunsmuir be closed as a Christmas Market from 
December 19 through and including December 25, 1974; 

2. No license fee in addition to the $100 deposit that has accom- 
panied the Street Vending Permit should be charged. In the 
event that no such deposit has been made, then a license fee 

in the amount of $10 (ten dollars) per vendor should be charged 
for the aforementioned period. 

3. That the first priority for the issuance of permits be those 
whose applications for street vending permits are pending; 

4. The number of Vendors allowed within the lane shall be an 
appropriate number in the opinion of the City Engineer having 
regard to considerations of safety, foot passage and traffic; 

5. That the City Engineer be authorized to suspend the Christmas 
Market for any reason should it become necessary to do so. 

- CARRIED UNANIMOUSLY. 


MOVED by Aid. Hardwick, 
SECONDED by Aid. Pendakur, 

THAT the Mayor or Deputy Mayor be authorized to submit to 
the Federal Government on behalf of Council all proposed U.N. 
Demonstration Projects approved by the Special Committee. 


ENQUIRIES AND OTHER MATTERS 


Alderman Massey: 
Submission of U.N. 
Demonstration Project 
Proposals 


as Chairman of the Special Committee 
re U.N. Demonstration Projects ad- 
vised that this Committee will be 
considering a number of proposals 
at its meeting on Thursday, Decem- 
ber 19, 1974. All proposals approved 
by the City should be submitted to 
the Federal Government for considera- 
tion by December 31, 1974. As there 
will be no further Council meetings 
this year. Alderman Massey requested 
that Council authorize the Mayor to 
submit any proposals recommended by 
the Special Committee to the Federal 
Government . 


- CARRIED UNANIMOUSLY 
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At this point in the proceedings. Alderman Pendakur paid 
tribute to his colleagues on Council. 

Alderman Volrich expressed, on behalf of other members of 
Council, sincere appreciation to retiring Aldermen Gibson, 
Hardwick, Linnell, Massey and Pendakur for their valued service 
to the citizens of Vancouver. 


The Council adjourned at approximately 10:40 p.m. 


* 


* 


* * * 


The foregoing are Minutes of the Regular Council Meeting 
of December 17, 1974, adopted on January 8, 1975. 
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Manager's Report, December 13, .19 74 (WORKS - 1) 

WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 


RECCMZ-ENDATIONS : 

1. Watermain Installation - 19 74 Capital Budgets 
The City Engineer reports as follows: 

"The following watermain should be installed on the Burns Bog Landfill 
Site to provide fire protection for the disposal site and for sprinkler connections 
used for fire control. 

Watermain Project 411 

Location From To 


Burns Bog Landfill End of Existing water system 1420 feet east. 

The total cost of the watermain installation work is estimated at $25,000. 

As instructed by the Budget Committee, these funds are being requested from 
Water Works Capital and not from General Revenue. 

I RECOMMEND that the installation of the watermain be approved and that the 
required $25,000 be appropriated from the Short Notice Projects Unallocated, 
Account No. 128/7902." 

The City Manager RECOMMENDS that the foregoing be approved. 

2. Reconstruction of Sewers in Poor Condition 

The City Engineer reports as follows: 

"A number of old sewers have recently been discovered to be in very poor 
condition and have already suffered collapsed pipes over short sections. The 
following sewers, therefore, should be reconstructed: 

(a) 3rd Avenue from Alma to Dunbar, 

(b) Lane South of 21st Avenue between Manitoba and Columbia, 

(c) 10th Avenue between Keith Drive and Woodland Drive. 

The estimated total cost of this work is $180,000. 

I RECOMMEND that the sum of $180,000 be appropriated for reconstruction 
work from Sewers Capital Account 112/2001, 'Local Sewers for Champlain Heights 
Areas E & F. These funds may be used for this purpose as no sewer construction 
will be performed in Champlain Heights during the 1974 Capital Budget period." 

The City Manager RECOMMENDS that the foregoing be approved. 

3. Revisions to Plumbing By-law No. 4068 - Fees for Building Sewer Extensions 
The City Engineer reports as follows: 

"The scale of fees for sewer connections set forth in sections 1.4.16 (2 & 3) 
and 1.4.20 of the Plumbing By-law were last amended in August, 1972. Since that 
time the cost of installing these building sewer extensions has increased sub- 
stantially for the following reasons: 

(a) Increased labour costs and equipment rental rates. 

(b) Increased materials costs. 

(c) Increase in the mileage of residential streets with curb and gutter 
and a high quality pavement has increased the cost of excavation, 
backfilling and surface restoration. 

(d) The cost of spoil disposal has increased because the number of 
locations where excavated material can be dumped has decreased 
significantly over the past 2 years. Whereas in the past there 
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were usually at least 3 locations in the City where spoil could 
be dumped, we are often limited to one dump site now. This has 
resulted in longer hauls, necessitating the use of more trucks. 

(e) Traffic volumes in the commercial areas have increased, resulting 
in less available working time and slower work progress. 

(f) A steady increase in the number of underground utilities has resulted 
in more difficult working conditions and hence slower progress rates. 

(g) New commercial and high density residential developments are requiring 
connections much deeper, on the average, than in the past. 

The following tabulation summarizes current fees and costs as well as 
the proposed fees. 

Current Current Proposed fee 
Item Fee Cost for 1975 


(1) One and two family dwelling 
building sewer extension. 

(2) Building sewer extensions other 
than one and two family dwelling 

(a) A-inch diameter 

(b) 6-inch diameter 

(c) 8-inch diameter 

(d) 10-inch diameter 

(e) 12-inch diameter 

(f) 15-inch diameter 

(g) Manhole installation in 
conjunction with building 
sewer extension 

(h) Connections greater than 
15-inch diameter. 

(3) New hub or wye on twin sewer 

(4) New hub or wye on single sewer 


$ 500 $ 914 

$ 600 
$ 800 
$1,000 
$1,200 
$1,400 
$1,600 

$ 500 $ 650 

$1,600 Minimum Varies 


$ 919 
$1,090 
$1,530 
$1,707 
$2,184 
$2,088 


$ 300 
$ 100 


$ 390 
$ 125 


$ 900 


$1,000 
$1,300 
$1,750 
$2,100 
$2,500 
$2,800 


$ 750 

$2,800 Minimum 

$ 450 
$ 150 


The proposed fees listed above provide for anticipated cost increases 
in 1975 and should recover costs for all items except connections for one and 
two family dwellings. The proposed fees listed for one and two family dwellings 
are in accordance with the City's long standing policy of establishing the fee 
somewhat below cost for these connections. 


The City Engineer RECC»1MENDS that: 

(I) Changes to Sections 1.4.16 (2 & 3) and 1.4.20 of the Plumbing By-law 
No. 4068 be approved in principle as follows: 

1.4.16 (2) For $500 substitute $900. 

1.4.16 (3) (a) For $600 substitute $1,000. 

(b) For $800 substitute $1,300. 

(c) For $1,000 substitute $1,750. 

(d) For $1,200 substitute $2,100. 

(e) For $1,400 substitute $2,500. 

(f) For $1,600 substitute $2,800. 

(g) For $500 substitute $750. 

(h) For $1,600 substitute $2,800. 

1.4.20 (a) For $300 substitute $450 (new wye-twin sewer) 

(b) For $100 substitute $150 (new wye-single sewer) 
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(II) The Director of Legal Services be Instructed to prepare the necessary 
amendments to the Plumbing By-law. 

(III) The effective date of these By-law revisions be February 1, 1975." 
The City Manager RECOMMENDS that the foregoing be approved. 

4 . Water Street Beautif ication Program - Underground Wiring 
The City Engineer reports as follows: 

"In my report of September 20, 1974, the City's share of the Water Street 
Underground Wiring Local Improvement was estimated to be $182,074. This was 
based on prellmlnarv estimates from B.C. Hydro and B.C. Telephone Company. 

Final estimates, based on bid prices, have now been received which Increase 
the estimated City's share of the Local Improvement to $264,728 or $82,654 over 
the amount previously reported. This Increase Is due primarily to the high cost 
of changing the electrical equipment In each building to accept power from the 
new B.C. Hydro underground supply. In addition, labour and material costs have 
risen more than anticipated. 

Property owners' share of the cost Is not affected, as their rates are based. 
In accordance with Council's resolution of August 15, 1972, on estimated costs for 
a typical or average business street, rather than on actual costs of the work on 
Water Street. 

Funds are available In the undergroundlng capital accounts to cover this 
Increase In the estimated City's share. 

I RECOMMEND that this additional City's share of the Water Street Under- 
grounding Local Improvement, estimated at $82,654, be provided from Undergroundlng 
Capital Unallocated Account 250/7901." 

City Manager RECOMMENDS the foregoing recommendation of the City Engineer be 
approved. 

5. Tender No. 30-74-5 - Two-way F.M. Hand-Held Solid State 
Portable Radios and Charges 

Tenders for the above were opened on August 26, 1974, and referred to the 
City Engineer, Purchasing Agent, and Chief Constable for report. The officials 
concerned report as follows: 

"The working copy of the tabulation Is on file In the Purchasing Agent's 
office . 

Item 1 of this tender called for 57 portable radios equipped for three- 
channel operation. 

Items 5 and 6 called for vehicular chargers and spare nlcad batteries 
suitable for use with the vehicular chargers. 

Investigation and tests of the radios to be supplied on this tender revealed 
that there were Interference problems associated with the use of the radios In 
the vehicular chargers. It was therefore decided that the 71 vehicular chargers 
(Item 6) and their associated 36 spare Hicmd batteries (Item 5) should not be 
purchased until more studies of this concept have been undertaken. 

To provide greater flexibility of operation, the Chief Constable requested 
also that all of the portable radios ordered on this tender be equipped for five- 
channel operation (six-channel capacity). Therefore, the 57 portables (three- 
channel operation) described In Item I will be added to Item 4 making a total of 
130 portables (5-channel operation) . 

Funds for all purchases are provided In the 1974 Supplemental Revenue Budget. 

The City Engineer, Purchasing Agent and Chief Constable RECOMMEND acceptance 
of the low bid from Pye Electronics Limited for: 
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Item 2 


130 spare nicad batteries 


$ 7,319.00 
12,491.70 


Item 3 


130 single-unit fast chargers 

130 2-watt, 6-channel portable radios 


Item A 


138,518.90 


Total Price 


$158,329.60 


The 5% Provincial S.S. Tax is in addition to all prices shown in the report 
and the tabulation. 

The battery chargers being supplied by the low bidder under Item 3 are not 
yet C.S.A. approved as required by the specifications. The bidder is in the 
process of having these units approved, and the contract should be contingent 
upon the supplier, undertaking to modify if necessary and obtain C.S.A. approval 
on the chargers supplied." 

The City Manager RECOMMENDS that the recommendation of the City Engineer, 
Purchasing Agent and Chief Constable be approved, subject to a contract satis- 
factory to the Director of Legal Services , contingent upon the supplier under- 
taking to modify if necessary and obtain C.S.A. approval on the chargers supplied. 
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SOCIAL SERVICE & HEALTH MATTERS 
CONSIDERATION & RECOMMENDATION 

1, Mount Pleasant Citizens' Committee 

The Director of Social Planning reports that the Mount Pleasant 
Citizens' Committee has requested: 

a) the renewal of their lease with the City on the property at 
Carolina Street and 5th Avenue In the City of Vancouver which 
has been developed as an adventure playground; 

b) a grant of $250.00 towards Third Party Liability Insurance and 
a new barkmulch cover In the spring. 

The present lease covers the period from March 1, 1974 to December 31, 
1974. It Is renewable by either party thereafter on a year-to-year 
basis, subject to 90-day notice of cancellation. The playground Is 
located on a portion of the Carolina Street and Lot I of Block 93, 
DL 264A (north side of 5th Avenue between Carolina and Fraser) . The 
other lots on this block have been acquired by the City and future 
development of this site is being considered. 

Although there are no definite plans at this time for use of the site, 
the Supervisor of Property and Insurance is unable to guarantee that the 
lease will not be cancelled in 1975,* as the complete site will be 
available in March. He is willing to approve renewal of the lease 
providing that the Mount Pleasant Citizens' Committee is aware that 
the lease can be cancelled with 90-day notice. 

The Director of Social Planning feels that although the future of the 

site is uncertain, there is sufficient need for a playground in this 
area to justify the grant, even if the playground might not be open 
for the full year. 

RECOMMENDATION 

The Director of Social Planning RECOMMENDS: 

^k) a grant of $250.00 be given to the Mount Pleasant Citizens' Committee 
for Insurance and a barkmulch cover for the playground at 5th and 
Carolina. 

\ the Supervisor of Property and Insurance be instructed to renew 
the current lease on this property. 

The City Manager submits Item a of the foregoing report for 
CONSIDERATION and RECOMMENDS approval of Item b. 

INFORMATION 


2 . Information Centres 

The Director of Social Planning reports as follows: 

On November 5, 1974, Council approved the following recommendations of the 
Social Services Conunittee: 

"THAT funds be provided for the three month period from January 1st to 
March 31st 1975 for community information centre building operating 
costs subject to: 

(a) a report from the Director of Social Planning on funds required for 
building operating costs and 

(b) the Director of Social Planning contact the Minister of Human Resources 

to determine what funding they have available and what applications he has 
received to avoid duplication". 

As directed by Council the Director of Social Planning reports that building 
operating costs for Information centres for the three month period January to 
March 1975 total $13,809. Attached is a list detailing cost by centre. 
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The Minister of Human Resources has indicated that although this 
grant is not eligible for cost-sharing under CAP, the Province 
will pay 50% of the total because of the special circumstances. 
The agreement is that the City will pay the entire amount of 
$13,809 and be reimbursed 50% or $6,904 by the Province within 
60 days. 

The City Manager submits the foregoing report for INFORMATION. 
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BUILDING AND PLANNING MATTERS 


RECOMMENDATION ; 

1 . Boundaries of 4 ac. Harbour Park Site 


The Director of Planning reports as follows: 

"In a plebiscite, in October 1973, the electorate approved that 
approximately ten acres of waterfront property located north of 
Georgia Street between Denman Street and Stanley Park be acquired 
for park purposes. Subsequently, the City acquired all of the 
approximately 14 acres (see Appendix B) held by Dawson Developments 
Ltd. either in fee simple or by lease from the National Harbours Board 
with the intention of selling 4 acres to a private developer and 
thereby reduce the total cost to that approved by the electorate. 

Harbour Park Developments Ltd. , a company wholly owned by the City 
of Vancouver, commissioned Mr. R.C. Mann as a consultant to 
prepare guidelines for a developer proposal call for the 4 acre 
site. The document prepared by the consultant showed a general 
shape for the site, bisected by a future transportation corridor. 
This document was held in abeyance pending Council's disposal of the 
Waterfront Planning Study then in process. 

Stage 3 of the Waterfront Planning Study and its 24 recommendations 
were approved by Council on 10th September 1974, including a 
recommendation that the Harbour Park Development should go ahead. 

The first step in the process is to define the boundaries of the 
site to be disposed of and to obtain clear title to it. This is 
the purpose of this report. 

Appendix 'A' indicates the 4 ac. site plus an approximately 0.35 ac. 
allowance for the transportation corridor. The City's Engineering 
Department, the G.V.R.D. and the Provincial Bureau of Transit Services 
agree on the need for this corridor and consequently it was incorporated 
in the Waterfront Planning Concept. The details, however, have not 
yet been worked out. Therefore, the alignment of the corridor is 

not known at this time, but it will be necessary to define the right-of- 
way before the site is offered for competition. 

The north boundary of the site follows the general outline of the 
shoreline proposed by the Waterfront Planning Concept approved by 
Council, but the actual land/water edge will be in City ownership 
some distance north of the proposed site. This strip of land will be 
part of the park approved by the plebiscite and will accommodate the 
proposed continuous waterfront walkway. 

Appendix 'B' indicates the ownership north of Georgia Street between 
Denman Street and Stanley Park. The area owned by the City between 
Gilford and Denman Streets is 148,543 sq.ft. (3.4 acres). In 
addition the City owns the Gilford Street end and a strip of land 
between Gilford Street and Stanley Park which amount to approximately 
52,000 sq.ft. (1.2 acres) of land and 3,500 sq.ft. (0.1 acres) of 
water. These areas may form the basis of negotiations with the NHB 
for the acquisition of the additional land needed by the City. 

It is recommended that City Council: 

Approve the shape and size (4.35 acres) as shown in Appendix A, 
on the understanding that part of the site will be used as a 
transportation corridor and the residual site to be offered for 
development will be 4.0 acres; 
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No significant difficulties are anticipated with respect to 
access to abutting properties. The Fire Department advises that 
the Fire Hall at Gore and Cordova will have satisfactory access 
to the west via Gore Avenue and either Powell or Hastings. 
Alternatively, fire apparatus can proceed westbound on Cordova 
(which will be one-way eastbound) as far as Main Street, under 
the protection of the fire pre-emption sequence at the traffic 
signal at Main and Cordova. 


The merchants and residents on Powell and Cordova Streets will 
be advised of the proposed one-way treatment by form letter, 
prior to its implementation. 

This report is submitted for information." 


During discussion, it was noted that a Court of Revision will be held 
on the subject matter on July 14th. The Commission was of the opinion 
that the merchants and residents on Powell and Cordova Streets should 
be advised of the proposed one-way treatment prior to the Court of 
Revision. 


It was 


RECOMMENDED 

(a) that the report of the City Engineer, dated May 20, 1970, 
be received; 

(b) that the City Engineer notify the merchants and residents 
on Powell and Cordova Streets of the proposed one-way 
treatment of Powell and Cordova Streets as soon as possible, 
advising them that this matter will be dealt with by Council 
on July 14th. 


5. 3300 Block Austrey Avenue: 
Relocation of Fire Hydrant 

At the last meeting of the Commission, when considering the matter 
of parking densities, improved access, and other problems suggested 
by Mr. Blancard, the Commission recommended: 

"(a) that the City Engineer's Department again check the 
parking densities in this area, particularly on a 
Monday night and if, after checking, it is determined 
that a resident parking zone is required on Austrey 
Avenue, that this be done under the City Engineer's 
authority ; 

(b) that the matter of the pedestrian access from Austrey 
Avenue to Joyce Street be referred to the Planning 
Department for report back to the Commission; 

(c) that the matter of moving the fire hydrant be referred 
to the City Engineer and the Fire Chief for report 
back to the Commission." 


The Clerk advised that, with respect to Recommendation (b) above, 
the Planning Department expected to have a report on this matter 
for the next meeting of the Commission. 
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ii. Instruct the City Engineer to prepare a legal survey of the 
site as shown in Appendix A. 

iii. Instruct the Supervisor of Property & Insurance to negotiate 
with the National Harbours Board for the acquisition of 1 ac. ± 
(now leased) so as to secure clear title to the 4.35 acre site." 

The City Manager RECOMMENDS that the Director of Planning 's 
report be approved. 
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1 . Fire Department - Manning Requirements 

The following report has been received from the Fire Chief: 
" Background 

City Council, on October 19, 1965, reviewed the operational 
manning strength requirements in light of the union contract 
award of 1965, and received a report on manning requirements 
at that time. 


The position at that date was as follows: 

Uniformed strength (excluding Fire Wardens) 
Less: 

Allowance for sickness and other losses 24 
Vacation equivalent 7^ 

Net operational strength 

Minimum shift strength 
156 men x 4 shifts each 

Additional firefighters approved 
in October, 1965 


716 men 

99 
617 men 

624 men 

7 men 


Subsequently, City Council, at its meeting of January 27, 1970, 
adopted a recommendation contained in a further report on 
additional manning strength required due to an award of long 
service leave of 28 calendar days. In that report, it was anti~ 
cipated that a form of scheduling would be used which would give 
every entitled man a choice of the period in which he wished to 
take his long service leave but would take into consideration the 
manning strength requirement. As a result of that report, the 
uniformed strength was increased by five (5) additional firefighter 
positions . 


City Council, at its meeting of September 22, 1970, adopted a 
report concerning the disposition of the fireboat, "J.H. 
CARLISLE," and the deployment of personnel. The manning strength 
of the "J.H. CARLISLE" was 4 officers and men per shift, for a 
total of 16 men. Council, at that time, was made aware of a 
deficiency of manpower of 26 firefighters, brought about by a 
further increase in vacation requirements due to the increasing 
length of service of the majority of the firefighters and by an 
increased absenteeism due to sickness and similar reasons. 

As a result of the changes outlined above, the manning strength 
at the close of 1970 was as follows: 


1965 uniformed strength 716** 
Additional firefighters 1965 7 

Additional firefighters 1970 5 

Total 728 
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Forward 728 men 

Less: Sickness and 

other losses 39 
Vacation 

equivalent 86 125 

Net operational strength 603 men 

(♦♦Exclusive of Fire Wardens) 

Minimxim shift strength 156 men 
Less: 4 men per shift 
ex "J.H. CARLISLE" 4 

Net 152 

152 X 4 shifts 608 men 

Apparent shortage _5 men 

Current Position 

The Fire Chief reports that absenteeism due to sickness (including 
Workmen's Compensation Board absences) now requires an allowance 
of approximately 8,600 shifts annually, which is the equivalent 
of approximately 47 full-time firefighters. Vacation require- 
ments are approximately 16,600 shifts, or the equivalent of 91 
full time firefighters. The position can be summarized as 
follows : 

Total uniformed firefighter strength 728 men 

Less: 

Sickness allowance required 47 

Vacation requirement 9]. 138 

Net Operational Strength 590 men 

Minimiim shift (152 x 4 shifts) 608 

Apparent Shortage 18 men 

The incidence of sickness (other than W. C.B. absences) is becoming 
one of major concern, and it is noted that in the first half of 
1974, 17 men were absent on sick leave for 40 or more continuous 
shifts . 

Long Service Leave 

As noted above, in 1970 five (5) additional firefighters were added 
to provide for long service leave entitlement, and this number was 
based on the assumption that leave would be distributed evenly 
throughout each year. 

Experience has shown that since long service leave is taken at the 
members' option, 70% of the entitled men have chosen to take leave 
in the months of July, August and September. In 1975, 67 men, 
already eligible, can take long service leave in the coming year, 
and 17 additional men will become eligible, making a total of 84 
for the year. The actual vacation demand has averaged 58 men 
annually, with approximately 14 being absent on long service leave 
in each of the months of July, August and September; and an average 
of 2 men in each of the remaining nine months . 
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In 1976, 142 men become entitled to long service leave, and it is 
anticipated that there will be a manning deficit each month of 
each year despite the 5 additional firefighter positions established 
to offset annual leave requirements and recruitment to offset the 
present shortage. 

TABLES SHOWING COMPARISON OF MANNING STRENGTH. ETC. 
Schedule I - Manning Strength by Age Group 


Year 

1965 
1970 
1974 


21/39 

390 
389 
377 


40/49 

233 
222 
191 


50/59 

127 
140 
194 


Increase (Decrease) 
1965-74 (13) (42) 


67 


Total Uniformed 
Strength, including 
Fire Wardens 

750 
751 
762 


12 


Schedule II - Manpower Shortage - Based on 182.5 Shifts/Man Annually 

Shifts Required Apparent 

Manpower Manpower Manpower 
Year Vacation Sickness Total Eguivalent Allowance Shortage 


1965 14,218 3,476 17,694 99 

1970 16,641 6,562 23,203 125 

1974 16,634 8,589 25,223 138 

Schedule III - Long Service Leave Position 


Balance 
Still 


Firefighters 
Newly 


Total 


99 
120 
120 


Men 
Taking 


5 
18 


Predicted 
Vacation 


Year 

Eligible 

Eligible 

Eligible 

Vacation 

Demand 

1970 


136 

136 

41 


1971 

95 

112 

207 

59 


1972 

148 

59 

207 

58 


1973 

149 

21 

170 

63 


1974 

107 

28 

135 

68 


1975 

67 

17 

84 


58 

1976 


142 



58 

1977 


40 



61 

1978 


30 



43 

1979 


53 



61 

1980 


24 



61 

1981 


110 



67 


Operational Cost Estimates 

to Eliminate Manpower Shortage 

The shortage of 18 men is an optimum replacement level for this 
year but as absenteeism due to sickness cannot be accurately 
predicted, 1975 may not have as many absentees due to sickness as 
presently experienced. Therefore a reduction in the estimate 
of manpower shortage from 18 to 16 men is considered realistic. 


cent ' d 
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1 


Total cost of 16 men for 1 year 
at 1974 salarv rates: 


Per 
Month 


Jan. 1 - June 3 15 rr.en 5 S7 65/month 
J^ly 1 - Dec. 1 16 men ? S795/month 

Fringe benefits @ 16.8% 


S 12,240 
12 ,720 

$ 24,960 
4 , 193 


1 

- I 


40 
7 5 ,32 

$149 ,760 
25 , 158 


S 29,153 


$174 ,918 


Uniform costs for 16 men 


6,379 
$181,297 


M.3. Annual cost at First Class Fire- 
fighter rate of $1,088 per month 
including fringe benefits 


$243,991 


The Comptroller of Accounts advises that it is unlikely that 
recruitment will be completed in 1974 but any funds required would 
be provided from Contingency Reserve to meet additional staffing 
costs this year. 


>^l=t.OM:4ENDAT IONS 


To offset the daily manning shortages and to maintain approved 
firefighting standards of service, I RECOMMEND that: 

A. The uniform.ed strength of the Fire Department be increased by 
sixteen (16) men, effective upon adoption of this report. 

B. The funds required for 1974 be provided from Contingency Reserve, 
in accordance with the advice from the Comptroller "of Accounts. 

C. The Fire Chief report to City Council at the end of 1975 if the 
I absenteeism increases substantially beyond the 1974 level." 

City Manager agrees that the manning deficit in 1974 \;ould 
I indicate the increase in scaff requested by the Fire Chief is 
Justified for 1975. I have discussed the matter of absenteeism 
cue to sickness v/ith the Fire Chief, the Occupational Health 
Officer and Mr. Anderson, President of the Vancouver Fire Fighters' 
Union, Local #18. I believe that it would be helpful if these 
officials expressed their views to Council in regard .to this matter 
and therefore RECOMJ-IEND that this report be referred to the Finance 
and Administration Committee for discussion with these officials. 


Court House Renovation 

City Council, on March 5 1974 passed the following motion: 

"THAT a preliminary examination of the Provincial 
Court House be undertaken with a view to adapting 
the building as a multi-purpose civic centre con- 
taining the Art Gallery a branch of the Public 
Library, a Civic Display Centre, Meeting Rooms, 
and an area capable of use for certain civic ceremonies." 

Subsequently, the fir-r. , Arthur Erickson, Architects was retained 
by City Council to Cr rry .; at a preliminary investigation, and 
report in this re--~--d. 


cont ' d - 
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Clause No. 2 (cont'd) 

A report on this preliminary investigation has now been received 
and copies are on file in the City Clerk's Office. 

I RECOMMEND that this matter be referred to the Standing Committee 
on Finance and Administration. 


3. Reorganization of Drafting Branch - 
Engineering Department 

The City Engineer reports as follows: 


"In a report to Council dated May 22, 1974, it was pointed out that 
workload increase and increased staff turnover were causing serious problems 
in the Drafting Branch and Central Files Unit of the Department. The May 
report recommended required action to correct the problems in the Central 
Files Unit and was approved by Council. 

This report deals with the necessary improvements to correct the 
problems in the Drafting Branch. 


Present Situation and Limitations 


The Drafting Branch is principally responsible for the preparation 
and maintenance of the engineering drawings, municipal maps, graphic communi- 
cations and related technical records of the Engineering Department. It also 
provides supportive services throughout the Department, such as the drafting 
manpower pool service, the microfilming service and clerical services relating 
to the purchase and maintenance of departmental inventory and supplies. 

The Branch is organized into five Sections, three of which perform 
drafting functions only and include a drafting pool; the other two carry out 
auxiliary functions related to drafting. 

The present staff of 31 consists of the Chief Draftsman, one 
Engineering Assistant IV, two Engineering Assistants III, one Microfilm Super- 
visor (all the foregoing being Section leaders) , twenty-one Engineering Assist- 
ants II (one of whom functions as a Section leader) , two Microfilm Operators 
and three Engineering Assistants I. This staff is augmented during summer 
months by about four temporary employees (Engineering Assistant II classification) , 
usually University Engineering students. 

The basic staff levels were established many years ago and have not 
changed significantly. 

A review of the Drafting Branch has been completed, and indicates the 
following limitations: 

1. Disparity in Ratings 

During the past two years there has been an almost complete turnover in 
the regular drafting staff, depriving the Branch of many of its most 
experienced members. This turnover is attributed to the lack of balance 
in the present establishment and the increasing number of more remunerative 
positions now available elsewhere. Because of this, the productivity of 
the Branch has been reduced. Some more advanced ratings are needed as a 
means of stabilizing the staff by providing back-up assistants to the 
Section leaders and creating a few lead draftsmen for the more complex 
drafting work, thereby recognizing skill and ability and presenting an 
incentive to subordinate staff. 

2. Increased Workload 


Various Departmental programs have resulted in a substantial workload 
increase in the Drafting Branch. 

(a) Special projects (Granville Mall, False Creek Redevelopment, local 
area beautif ication, graphic presentations etc.) 

(b) Increased sewer programs (100% increase in sewer profile records 

since 1972, together with a backlog in a number of types of 

permanent sewer records . ^ , , 
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(c) Increased electrical requirements (map development programs, 
electrical layout plans for City ovmed buildings, underground 
cable records and traffic signalized intersection plans.) 

(d) Preparation and identification of all plans prior to microfilming. 

Additional drafting staff is required to meet the increased workload and 
maintain the normal work assignments. 

3. Overlapping Responsibilities 

A number of draftsmen in the Sewers and Survey Branches work directly 
under supervisors in these Branches, resulting in limitations of overall 
flexibility in training and adjustments to peak work conditions. 
Re-assignment of these positions to the Drafting Branch, either totally 
or for administrative purposes, is desirable. 

In attempting to deal with the above limitations, available avenues 
of relief have already been utilized - for example, upgrading of drafting work 
stations with modern equipment, and working the staff overtime. Temporary 
help has also been utilized, but has been difficult to obtain through the 
normal recruiting procedures and funds allocated to this purpose have, as a 
consequence, been diverted to cover additional overtime. 

Proposed Changes 

To overcome the above problems, the following changes are 

proposed : 

1. Transfer of Personnel 

It is proposed to assign all purely drafting functions to the Drafting 
Branch. At present there are five excepted positions filled by senior 
draftsmen (Engineering Assistant III classification) who work in other 
Branches. By including these senior draftsmen in the Drafting Branch 
and with one direct transfer, drafting administration will be made 
consistent, and flexibility in training and adjustments to peak work 
conditions will be increased. However, this will not significantly 
relieve the present drafting workload, since these men will continue to 
do their present work. 

2. Reorganization of Three Drafting Sections 

The proposed reorganization reduces the present three drafting Sections 
to two, but retains the "pool" feature. 

The drafting specialties from the Sewers and Surveys Branches will be 
assigned to the most closely identified Section in the Drafting Branch. 
Lead draftsmen will be created in the Sections to perform the more complex 
drafting work and provide back-up for the Section leaders. This will 
require the up-grading of four E.A. II positions to E.A. III. 

As a result of the transfer of existing E.A. Ill specialties and creation 
of lead draftsmen and resultant additional supervision, it will be 
necessary to provide a second Section leader position (E.A. IV), conform- 
ing with the present level of the Section leader in this group. 

The two auxiliary sections. Microfilming and File & Supplies, are 
adequately staffed and no changes are required. 

3. Increase in Staff 

The accumulated increase in the workload is estimated to be equivalent 
to the output of four generalist draftsmen (E.A. II). However, this 
shortage is a summation of various separate, local overload situations, 
and the figure can be reduced by implementing the above arrangements. 
With a stable work force under improved working supervision and training 
provisions, jobs can be "telescoped" and lost time due to vacancies and 
training will be minimized so that the net staff increase required is 
reduced to one man. 

cont ' d .... 
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SUMMARY 

The proposed staff changes to correct the problems in the Drafting 
Branch are as shown in the following tabulation. The annual recurring costs, 
based on the top step of the pay grades for the affected positions and 
including fringe benefits at 11% amount to $23,750. For comparison, the 1974 
appropriation for Drafting Branch salaries, including fringe benefits, amounts 
to $327,000. The annual increase arising from the proposed changes is, 
therefore, approximately 7*2;% of the 1974 appropriation. All drafting costs are 
proportionately distributed among the various Divisions of the Engineering 
Department in accordance with an internal cost distribution system. 

PROPOSED STAFF CHANGES 
Present Proposed Annual Recurring 

No. Classification Classification Cost 


1 E.A. Ill E.A. IV 

P.G.21 (883-1056) P.G. 25 (1056-1264) $ 2,496 


4 E.A. II E.A. Ill 

P.G. 17 (738-883) P.G. 21 (883-1056) 8,304 


1 Additional E.A. II 

P.G. 17 (738-883) 10,596 


Sub-Total 21,396 
Fringe Benefits @ 11% 2,354 


Total $ 23,750 


The Comptroller of Accounts advises that if the Recommendations are approved, 
the necessary funds will be included in the Departmental 1975 Operating Budget. 

The proposed personnel classifications in this report have been used for 
estimating purposes only and will have to be assessed by the Director of 
Personnel Services to determine the final classifications. 

RECOMMENDATIONS 

I RECOMMEND that: 

(a) The staff changes proposed in this report be adopted. 

(b) The Director of Personnel Services report to the City Manager in the normal 
manner on the classification of the positions proposed in this report." 

The City Manager RECOMMENDS the above report of the City Engineer be approved. 


4 . Dog Pound Procedure 

The Director of Permits & Licenses reports as follows: 

"On October 29th, 19 74, Council approved the construction 
of a new City Pound which will be commenced in 1975. 
Installed in the present building is a Euthanair machine 
which is used for euthanizing dogs and other animals 
which must be destroyed. It employs the principle of 
decompression to carry out the function. At the time of 
installation, a number of years ago, it was considered 
to be effective and relatively humane. It is still effec- 
tive, but there is some question regarding the degree of 
humaneness involved- 

Experts in this area, Canadian Council on Animal Care, 
American Humane Association, and B.C. Veterinary Medical 
Association, suggest and/or recommend that the adminis- 
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tration of suitable chemical agents via the intravenous 
route is the most humane method of euthanizing animals. 
Such a procedure does require that the chemical be 
administered by a veterinarian. 

Discussions have been held with the B.C. Veterinary Medical 
Association who subscribe to the procedure and approve in 
principle one of their members being made available to the 
City to carry out the procedure if approved by Council. 

The number of dogs which must be euthanized range from 
approximately 40 to 65 per month. It is further estimated 
that approximately 1-1*5 hours per week of a veterinarian's 
time would be required to carry out the function. The cost 
for this service would be approximately $250.00 per month 
including the necessary chemicals which would be supplied by 
the veterinarian. 

I am recommending that a veterinarian be employed part time 
and this report is presented to obtain the approval of 
Council at this time so that any necessary adjustments in 
planning the new Pound can be made. 

It is intended that the present euthanasia equipment will 
be relocated in the new building for emergency use as may 
be necessary. 

The Director of Permits & Licenses recommends that: 

(A) A veterinarian be employed part time to function 
as outlined in this report. 

(B) An agreement with the veterinarian be prepared 
satisfactory to the Director of Legal Services. 

(C) The estimated cost of $3,000 for the veterinary 
services be included in the 1975 Budget." 

The City Manager RECOMMENDS approval of the foregoing recommendations 
of the Director of Permits & Licenses. 


5. Various Financing Matters 
for Year-End Action 


The following report has been received from the Director of Finance. 

"It is normal, at or just after year-end, to place before Council various 
financing matters in order to adjust accounts or to protect the financing position 
of ongoing projects previously approved by Council. This report deals with two 
such matters. 

a) False Creek Financing 

Discussions with CMHC indicate there will not be any problems regarding 
the $10,000,000 loan to the City except with respect to cash flow timing, 
i.e. CMHC internal cash flow may not provide for advances on the loan at 
the exact times required by the City. 

The False Creek Project Manager has the development of Area 6 of False 
Creek on a very tight timetable. If this timetable is not to be disrupted 
then money must be available when required, and not be subject to internal 
cash flow requirements of CMHC. 

Further, the development plan requires some park development work in 1975 
even though the source of funds contemplated for this is expected to be 
included in the 1976-80 Five Year Plan and therefore not available until 
1976. 
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With these points in mind, 

I RECOMMEND THAT $2,000,000 BE TRANSFERRED FROM THE 'SPECIAL PROPERTY SALES 
RESERVE' TO A 'FALSE CREEK INTERIM FINANCING RESERVE' AND THAT $1,000,000 
BE TRANSFERRED FROM THE '1974 CURRENT SURPLUS ON REVENUE ACCOUNT' TO THE 
'CAPITAL RESERVE' AND THAT THIS $1,000,000 BE THEN APPROPRIATED TO THE 
'FALSE CREEK INTERIM FINANCING RESERVE'. 

Also, in order to reserve additional funds for interim financing for False 
Creek Area 6, or in order to finance unexpected costs that may arise in the 
development of Area 6, and to finance preliminary work in area 10, 

I F'JRTHER RECOMMEND THAT THE COUNCIL RECOMMEND TO THE 1975 COUNCIL THAT 
$1,000,000 OF THE '1975 SUPPLEMENTARY CAPITAL BUDGET' BE RESERVED AND 
APPROPRIATED TO THE 'FALSE CREEK INTERIM FINANCING RESERVE'. 

NOTE: The above two recommendations do not create any spending authority. 
They only reserve funds for the stated purpose. Specific spending 
authorities must still be sought from Council through a False Creek 
Development Capital Budget being prepared for submission to Council 
shortly. Also, it should be recognized that the $3,000,000 dealt 
with in the first reconunendation is not expected to be used up but 
only to serve as a financing buffer pending receipt of advances from 
the CMHC loan of $10,000,000. 

B) Property Purchase Fund for Servicing and Resale 

This fund finances land assemblies, for consolidation and redevelopment, 
largely for housing purposes. The fund is going to be overexpended as of 
December 31, 1974. Much of the property in the fund could have just as 
appropriately been bought by the Housing Fund (1971-75 Five Year Plan Funds). 
Council earlier this year approved the assembly (City owned and privately 
owned properties) of three family housing sites. 

I RECOMMEND THAT THE ACQUISITIONS FOR THE FAMILY HOUSING SITES CHARGED TO 
THE 'PROPERTY PURCHASE FUND' AND APPROPRIATE OTHER HOUSING SITES CHARGED 
TO THE 'PROPERTY PURCHASE FUND', BE TRANSFERRED TO THE 'HOUSING CAPITAL 
FUND' TO AN AMOUNT NOT IN EXCESS OF $300,000 AND THAT $200,000 OF PRIOR 
YEARS 'REVENUE SURPLUS' BE APPROPRIATED TO THE 'PROPERTY PURCHASE FUND FOR 
SERVICING AND RESALE' . 

This would use most of the available funds in the Housing Capital Fund 
until some of the properties are disposed of in 1975. It may be appropriate 
to consider increasing this fund in 1975, when considering the 1975 
Supplementary Capital Budget. It may also be appropriate to consider 
increasing the Property Purchase Fund." 

The City Manager RECOMMENDS approval of the recommendations ot 
the Director of Finance. 

6. Britannia Community Services Centre - 
Advance Against 1975 Operating Budget 

The Director of Finance has submitted the following report: 

"On December 11, 1973 Council approved an interim operating budget of 
$31,500 for approximately ten months in 1974 re the administrative 
start-up costs of the Britannia Community Services Centre. 

The Executive Director of the Centre will be submitting a budget in mid 
January 1975 covering the operating costs of the various Centre facilities 
which are scheduled for completion in 1975. In the meantime it will be 
necessary to provide for the on-going administrative costs until this 
budget is approved. 

Recommendation 

It is recommended therefore that the sum of $6,600 be advanced to the 
Centre to cover administrative costs for the months of January and 
February 1975 pending receipt of the 1975 operating budget of the 
Britannia Community Services Centre." 

The City Manager RECOMMENDS approval of the recommendation of 
the Director of Finance. 
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Official Traffic Commission June 22, 19 70 

Clause 5 Continued 

With respect to Recommendation (c) , re relocation of the fire 
hydrant, the City Engineer reported that this matter had been 
investigated and it had been determined by the Fire Department that 
a fire hydrant located at the west end of the block at McHardy Street 
would have limited use for fire fighting at the church-school complex. 
To install it at the east end of Austrey Avenue would result in 
cumbersome delays to firemen attempting to extinguish a fire at one 
of the resident's homes. The City Engineer, therefore, recommended 
that, as the fire hydrant in its present location provides the most 
equitable situation to all concerned, it not be moved. 

It was 

RECOMMENDED that the recommendation of the City Engineer, dated June 
11, 1970, be adopted. 


6. Coroner's Recommendation re Fatal 

Accident 69th Avenue and Ontario Street 

The Board of Police Commissioners on April 27, 1970, advised of the 
following recommendation of the City Coroner following the death of 
Elmer Alexander Eraser on March 12, 1970: 

"In view of the number of accidents at this intersection 
that Ontario be made a through street with stop signs 
governing 69th Avenue where it intersects with Ontario." 

The City Engineer, under date of June 11, 19 70, advised that the 
accident records do not indicate any established or developing trend. 
During the past five years there have a total of nine accidents, 
including the fatal accident earlier this year. A field check shows 
no physical condition which might contribute to a hazardous condition. 
Ontario Street only extends 1800 feet south of Marine Drive and it is 
unlikely it will ever serve as more than a local industrial street in 
this area. The City Engineer concluded that, in view of the foregoing, 
a through street treatment does not seem appropriate for Ontario 
Street and there is not a warrant for stop signs at the intersection 
of 69th Avenue and Ontario Street at this time. 

After due consideration, it was 

RECOMMENDED that the report of the City Engineer, dated June 11, 19 70, 
be adopted. 


7 . 1970 Jehovah's Witness Convention 

In a communication dated June 2, 19 70, Mr. Karl Zuker, Secretary of 
the Cassiar Ratepayers Association, requested that parking and 
transportation arrangements for delegates to the 19 70 Jehovah's 
Witness Convention at Exhibition Grounds be reviewed, in view of 
the traffic difficulties experienced in the area adjacent to the 
P.N.E. grounds during the 1969 Convention. 

The Chairman advised of a communication forwarded by Mr. C.W. Jaggs, 
President of the Pacific National Exhibition to Mr. Zuker under date 
of June 4th. In this communication Mr. Jaggs advised that the 
convention this year will host approximately 12,000 persons, whereas 
last year there were 60,000, and the P.N.E. offered to co-operate with 
the Cassiar Ratepayers Association. 
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CONSIDERATION 

7. Social Planniny Department 
Artists Gallery 

The Director of Social Planning reports: 

I SUMMARY 

Funds in the amount of $11,130 are requested to cover the cost of salaries 
for the two Curators of the Local Initiatives Program Artists Gallery. 


The Social Planning Department's Artists Gallery has been in operation 
since December 1971 when its fi rst LIP grant was received. 

City Council has always contributed funds towards the operation of the 
program because the 17% for materials and administration has been 
inadequate to cover the operational costs. Also the City's contribution 
has always been required to carry the program on between LIP grants 

The pattern of LIP funding has been such that a gap ranging from one to six 
months occurs between grants and in the absence of City funds it would be 
necessary to close the Gallery down, lay off the Curator and her Assistant 
and perhaps call in works of art that are on loan throughout the City. 

The program carried on during the period from June through November 1974 
without LIP funding. 

The City paid administration costs during this period and works of art 
were donated to the City in exchange for use of the gallery for exhibitions 
held there and in other places throughout the City. 

On October 22 Council approved the report of the Standing Committee on Finance 
which included the recommendation that another LIP application be made for 
the Artists Gallery project. However, no City contribution was requested 
because it was hoped that the costs of the two staff persons could be covered 
entirely from the LIP contribution. A LIP grant was subsequently received 
on December 1, 1974. 

Unfortunately, the salaries of the two staff persons cannot be picked up 
by LIP Funds because they are not "unemployed" as required under the terms 
of the Manpower Agreement. Consequently I am requesting funds in the 
amount of $11,130 to cover costs of wages for the Curator and her Assistant. 
These funds will be sufficient to continue the program for 7 months, which is 
one month beyond the expiry of the present LIP funding. 

RECOMMENDATION 

That Vancouver City Council approve the granting of funds in the amount 
of $11,130 to cover costs of wages for the Artists Gallery Curator and 
her Assistant in advance of the 1975 budget. " 

The City Manager submits this report for CONSIDERATION of Council 
and if Council approve of the funds, RECOMMENDS that the Director 
of Social Planning report on the continuation of this programme 
in five months' time. 


FOR ccu:iCiL Aam see mm&yf:.2^ 
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A-B 


RECOMMENDATION 


1 . Downtown Team - Temporary Staff 

and Office Space - January - March, 1975 


The Director of Planning reports as follows:- 

"In the near future. Council will be receiving a full report on 
the 1975 Work Program of the Downtown Study Team and related 
matters. 

Until Council receives this forthcoming report, there are two items 
which require immediate action to ensure the continued operation of 
the Downtown Study Team. 

(a) Extension of three existing temporary staff positions 
which terminate December 31 , 1974, to the end of March, 
1975. 

(b) Extension of the lease of office space at 456 West 
Broadway which also expires December 31, 1974, to 
the end of March, 1975. 

(a) Temporary Staff 

On November 12, 1974, Council approved a work schedule for the 
Downtown Study Team covering the immediate period, November 
1974 to March 1975. 

The major objective of the work schedule is to produce, by 
March 27, 1975, zoning recommendations for the Downtown in the 
form of a package which could be forwarded to Public Hearing 
for later enactment. 

The program assumes that the three existing temporary staff 
positions of Planner I, Planning Assistant III and Clerk- 
Stenographer III will be made permanent. The three positions 
terminate December 31, 1974. 

In discussion of this matter on October 31, 1974, the Standing 
Committee of Council on Civic Development agreed that:- 

"Serious thought should be given to making the three 
temporary positions permanent." 

Prior to City Council receiving and considering a detailed report 
in the near future on staffing, office accommodation and work pro- 
gram, it is requested that the temporary positions be extended for 
a three month period, January-March, 1975, with costs estimated 
as follows:- 


Salary : 3 Months 

1 Planner $1,208 p.m. $3,624 

1 Planning Assistant $883 p.m. $2,649 

1 Clerk Stenographer $622 p.m. $1,866 

$8,139 

Fringe benefits ^2h% $1,017 

Total Salary Costs $9,156 


(b) Temporary Office Space 

Until the question of the office location of the Downtown Study 
Team is resolved, it is recommended that the existing space at 
456 West Broadway be leased for a further 3-month period, January- 
March, 1975. 
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The estimated operating costs are as follows: 


Rental 

Telephone, janitorial, office supplies 
Printing and reproductions 


$1 ,125 
$3,562 
$2,000 


$6,687 


Recommendations 

The Director of Planning recommends that:- 

1. The three temporary positions of Planner I, Planning 
Assistant III and Clerk Stenographer III be extended 
until March 31, 1975, and the funding of $9,156 for 
salaries be approved in advance of the 1975 Budget. 

2. The continuing office location at 456 West Broadway be 
approved until March 31, 1975, and that the operating 
costs of $6,687 be approved in advance of the 1975 
Budget. " 


The City Manager RECOMMENDS approval of the foregoing recornmendations 
of the Director of Planning. 


2. Leave of Absence without pay: Mr. Gordon R. Anderson, 
Vancouver Firefighters' Union, Local l8 


The Director of Personnel Services reports as follows: 

"A request has been received from the Vancouver Firefighters' Union 
for a leave of absence without pay for Mr. Gordon R. Anderson, for 
the purpose of conducting Union business on a full time basis. 

It has been previous practice to submit such requests on the basis 
of one year terms, and Council approved such requests on behalf of 
Mr. Anderson on November 16, 1971, November 7th, 1972 and November 6, 
1973. The leave of absence granted by the latter resolution expires 
on December 31, 1974. 

It would seem less cumbersome at this point to approve Mr. Anderson's 
leave of absence without an expiry date since his term of office 
with the Union could well be lengthy. 

I, therefore, RECOMMEND that Mr. Gordon R. Anderson be granted a 
leave of absence without pay, effective January 1, 1975, such leave 
to continue until his term of office with the Union expires and he 
wishes to return to the employ of the City. 

This recommendation has been discussed with the Fire Chief, who is 
in agreement . " 

The City Manager RECOMMENDS that the above recommendat j. on of the 
Director of Personnel Services be approved. 


FOR CCU:;CiL ACTSON see PAGE(S), 
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PROPERTY MATTERS 

RECOMMENDATION 

1. Sale of Approximately 10.2 Acre Site at 

Adanac and Cassiar Streets to the Provincial 
Government for Co-operative Housing 

The Supervisor of Property & Insurance reports as follows :- 

"On April 23, 1974, Council approved, in principle, the sale of a site 
of approximatley 10.2 acres situated at Adanac and Cassiar Streets 
to the Provincial Government for lease to a Housing Co-operative 
Society for the development of low-density apartments, town-houses, 
duplex and detached units. Since that time, negotiations have been 
carried out with the Provincial Government with respect to the 
purchase price. 

The Government accepted the City's estimate of market value set at 
$1,387,000.00, but submitted an offer suggesting that the City 
retain a 1/3 undivided interest in the property and that the 
Province buy the remaining interest for the sum of $925,000.00. 
This offer was considered by Council on August 27th, 1974, but 
was referred back for more detail. 

Discussions with Mr. George Chatterton , Associate Deputy Minister 
of Housing have resulted in a proposal suggesting a partial ex- 
change of this land for property owned by the Government at 6th 
Avenue and Laurel Street, with the difference in value being 
paid by the Government in cash. 

The scheme adopted by Council for the development of False Creek 
Area 6 , indicates that the property now owned by the Government 
and included in this report as part of the exchange forms part 
of the land bridge over 6th Avenue adjoining the slopes of the 
flats. In addition to the land bridge, this land swap would enable 
the City to arrange for the development of the residual land for 
some form of housing in the Fairview Slopes. The Director of 
Planning favours the acquisition of these CRM2-3 zoned lands. 
City ownership of this property would enable the development of 
that portion of the scheme in precisely the manner called for and 
in this respect it would be opportune for the City to take advantage 
of the exchange proposition. 

The following proposal, which has been agreed to by the Provincial 
Government, is submitted to Council for approval: 

In exchange for Government-owned Lots 7-14 inclusive, of Block 
296, and Lot 13 of Block 298, all in District Lot 526, plus the 
sum of $815,750.00, the City will convey to the Provincial Govern- 
ment Lot A, and the abutting road allowance on the easterly side 
of the lot, N.E.% Section 26, Section 27, on the following 

conditions : 

(a) Lease of the site by the Government to a Housing Co-operative 
Society for the development of low-density apartments, town- 
houses, duplex and detached units to a density not to exceed 
25 units per aci"©, building not to exceed two storeys in 
height. (This condition was set by Council April 23, 1974) 

(b) Consolidation of Lot A with the 40-foot wide street allowance 
adjacent to the Easterly boundary; the Province to grant the 
City an easement over this portion of the site for existing 
utilities . 

(c) The Province to obtain a Development Permit and the date of 
sale to be 120 days from the date of Council's approval of 
the sale or the date of issuance of the permit, whichever is 
the sooner. 

(d) Documentation satisfactory to the Director of Legal Services 
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whereby the City will have the option to repurchase the 
site at the net sales price in the event construction (to 
the point of completion of the foundations) has not com- 
menced within 12 months from the date conveyance of the 
City-owned property to the Provincial Government is effected. 

f'^) Payment by the Province of any registration fees and all 
taxes. 


It is therefore RECOMMENDED That the foregoing proposal be 
approved. *' 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Property & Insurance be approved. 

"APPROVAL OP THIS REPORT REQUIRES A TWO-THIRDS MAJORITY OP 
ALL COUNCIL." 

I 2. Rental Review - Widening Strxp N/S of Point Grey Road 

^ East of Wallace Street Adjoining Parcel A. D.L. kkQ & 538 

The Superrisor of Property and Inauranoe reports as follows: 

"In 1957 » the Jericho Tennis Club purohased Wallace Street end. As part of 
the inirohase sigreement, the tennis club were required to dedicate a portion 
of Lot A, D.L. kkQ & » measuring approximately 275 » x 25' for the widen- 
ing of Point G-rey Road; East of Wallace Street, at no cost to the City. 

The tennis club has leased the widening strip since January 1st, 196O for 
partial use as tennis ooxirts, the balance being maintained in grass and 
shrubs. The 10 year lease is now subject to a five year rental review and 
the Jericho Tennis Club concur with the recommendations of the Supervisor 
of Property and Insurance that the rental he increased from I150.OO per 
annum, plus tajces, as if levied to 1350.00 per emnum, plus taxes as if 
levied, effective Jcomary 1st, 1975* 

Recommended that rental of the subject widening strip leased to the Jeri- 
cho Tennis Club be Increased to 1350.00 per annum, plus all taxes as if 
levied, effective January 1st, 1975." 

■ The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Property & Insurance be approved. 

3. Lots 13 & li+j Block A2, D.L. 203? 

S.E. Corner Main Street &. Terminal Avenue 


The Supervisor of Property & Insurance reports as follows :- 

"Lots 13 & 14, Block A2, D.L. 2037, Situated at the South-east 
corner of Main Street and Terminal Avenue are leased to Gulf 
Oil Canada Ltd. for gas station purposes until December 31, 
1988, (which is the common expiry date for leases of City 
land in the immediate area), at a rental of $717.00 per month 
plus taxes as if levied, the rental being subject to review 
every five years. 

Gulf Oil wish to demolish the old gas station building, which 
is 36 years old, and construct a self-serve gas station at an 
estimated cost of $235,000.00. 
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After negotiations, they make the following proposal :- 

A new lease agreement to be drawn up on the 
following basis :- 

(a) Gulf Oil to demolish the existing facility and 

to construct a self-serve gas station as detailed 
on their Drawings No. 74-9089 and No. 74-7336; 

(b) RENTAL ; $16,771.00 per annum plus 

taxes as if levied. 
(Billed monthly) 

(c) DATE OF 

COMMENCEMENT : - February 1, 1975 or the date the 

Development permit is issued, 
whichever is the earlier 


(d) RENTAL REVIEW ; - Every 2H years. 

And to be : 

Market Rental Value 
Plus 

Taxes as if levied 


(e) BUILDINGS AND 
LESSEE ' S" 
FIXTURES: — 


All buildings and Lessee's fixtures, 
except signs and trademarks, are to 
be considered as City property. 

Lessee is obligated to remove all 
buildings, fixtures, and tanks on 
expiry of lease, if requested by 
the City. 


(f) OUTGOINGS AND 
REPAIRS: 


Lessee to pay all outgoings and 
keep the building and improvements 
in repair to the standard of a 
prudent owner. 


(g) INSURANCE: City to insure buildings against 

Fire, and Lessee to carry Public 
Liability Insurance in an amount 
satisfactory to the Director of 
Legal Services. 

(h) AGREEMENT: To be drawn satisfactory to the 

Director of Legal Services. 

RECOMMENDED that a new lease agreement be drawn up between Gulf 
Oil Canda Ltd. and the City of Vancouver re Lots 13 & 14, 
Block A2, D.L. 2037, subject to the foregoing Conditions 
• (a) • to • (h) ' . " - 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Property & Insurance be approved. 
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Rental Review - 

Cafeteria Lease - City of Vancouver to CNIB 


The Supervisor of Property & Insurance reports as follows :- 

"Lease and operation of the City Hall cafeteria and East Wing staff 
lunchroom was awarded to the CNIB for a period of three years. 
May 1st, 1971, to April 30th, 1974, at a rental of $2,400.00 per 
annum. The lease contains a 2-year Right of Renewal and the CNIB 
wish to exercise their option in accordance with the conditions of 
the lease. During the course of negotiations one particular item 
was reviewed and the following was agreed :- 

1. Article 25 - Use of premises - Amend the hours of operation 

for the East Wing lunchroom from 

9:00 a.m. to 5:00 p.m. to 
8:00 a.m. to 4:30 p.m. 

each day the City Hall is open 
to the general public. 

Further negotiations with regards to the rental are now finalized 
and Cater Plan Services, a division of the Canadian National Insti- 
tute for the Blind, concur with the recommendations of the Supervisor 
of Property & Insurance that the rental for the period May 1st, 1974, 
to April 30th, 1976, be increased to $3,120.00 per annum. 

It is, RECOMMENDED That the lease dated May 1st, 1971, in favour of the 
Canadian National Institute for the Blind be renewed for a further two 
year term as follows: 

TERM: May 1st, 1974, to April 30th, 1976 
RENTAL: $3,120.00 per annum 

CONDITIONS: As contained in the current lease 
with the exception of the Right of 
Renewal Clause, and Clause 25 which 
shall provide for the East Wing 
lunchroom to be in operation from 
8:00 a.m. to 4:30 p.m. of each day 
the City Hall is open to the general 
public . 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Property & Insurance be approved. 


5. Rental Review: Lot 1+, Block 3, D.L. 200 A and Lot 2, 
D.L. 2037 and Portion of Parcel A, D.L. 203?. 
Situated 10? East Ist Avenue 


The Supervisor of Property & Insurance reports as follows :- 

"On March 23rd, 1965* Vancouver City Council approved a report dated March 
17th, 1965, from the Board of Administration, Property Matters, dealing 
with the right-of-way for the Columbia-Quebec Connector, and a proposed 
resubdivision of lands owned by City Construction Co. Ltd. and Alco Invest- 
ments Ltd. on the North side of First Avenue between Main and Ontario Streets. 
In addition to their ownership. City Construction Co. Ltd. occupied the 
above described City-owned water lot abutting Ontario Street under a 21- 
year lease dated 26th day of November, 1953 » a't a rental based on 6^ of the 
assessed value of the lands, plus all taxes as if levied. As part of the 
negotiated settlement for the Columbia-Q^ebec Connector ri^t-of-way. City 
Council agreed to extend the lease period for an additional 21 years. 

For the period December 1st, I967 to and including November 30'th, 197U» 
the lessee paid annually an amount equal to 6% of the assessed value of 
the land, plus all taxes as if levied (this was in accordance with the 
original leasehold terms). 
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For the period December 1st, I97I+ to an including November 30th, 1995 » 
the lessee is to pay annually an amount equal to 6% of the market value, 
plus all taxes as if levied with the rental being adjusted at 5-year in- 
tervals thereafter. By assignment, the lessee is now Ashland Oil Canada 
Ltd. , and a rental review has now been carried out and discussions held 
with Ashland Oil. 

In accordance with the terms of the lease and on the basis of an estab- 
lished rate of 6^ of Market Value of land, the Supervisor of Property 
and Insurance has recommended a rental increase from $9>061+.ll+ per annum, 
plus all taxes as if levied, to $14+, 000.00 per annum, plus all taxes as 
if levied. Ashland Oil Canada Ltd. by letter dated October 8, 1971+, re- 
luctantly agreed to the proposed increase. 

RECOMMENDED That, effective December 1st, 1971+ , the annual rental of 
City-owned Lot k, Block E, D.L. 200A, Lot 2 of D.L. 2037 and Portion 
of Parcel A, D.L. 2037, known as 107 East 1st Avenue, leased to Ashland 
Oil Canada Ltd., be increased to $1U(.,000.00 per annum, plus all taxes 
as if levied. 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Property & Insurance be approved. 

6. Arbutus-Burrard Connector 

2131 Burrard Street and 1 83O West 5th Avenue 
Take-Over of Management Function and Assignment 
of Leases 


The Supervisor of Property & Insurance reports as follows :- 

"City Council on July 17, 1973, approved the acquisition of the 
above property for the sum of $700,000.00 and on October 1st, 1973, 
the City took over ownership of the building. 

This major commercial building is completely rented to three major 
tenants with one tenant, Basil James McLaren of McLaren Electric 
Ltd. being responsible for all expenses except roof and structural 
repairs, and also acts as building manager. Thus the City enjoys 
a virtual net income and this situation will prevail until December 
14, 1975, under the terms of the lease. 

It is noted that at the time the City assumed ownership of the 
building, $6,000.00 was withheld from the purchase price because 
of pending litigation between Mr. McLaren and the former owner 
because of B.C. Hydro and tax escalation costs relative to one of 
the leases. Mr. McLaren also held back $200.00 per month rental 
from his Management lease. 

Lately Mr. McLaren has moved his administrative quarters to a new 
building in Burnaby while retaining show room space in the above 
building. 

Because of this lack of on-site control of a City-owned building 
and because of the fact that Mr. McLaren has the right to remain 
as lessee until December 14, 1977, (2-year extension, drops manage- 
ment provisions) the Property & Insurance office commenced negotia- 
tions with Mr. McLaren and the former owner to take over control of 
the building under terms and conditions satisfactory to the City 
and also resolve the differences between the parties. Regarding 
lease tenure, Mr. McLaren has sub-leased space under his control 
to four tenants and these and his own lease would have to be broken 
by the City if the land was required for the Connector before the 
end of 1977. 

The following proposal as outlined below has been accepted by the 
owner with the City assuming management of the building January 1st 
1975. 

(a) McLaren Electric Ltd. S> Basil James McLaren leases to be can- 
celled . 
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(b ) McLaren Electric Ltd. to enter into a new lease with the City to 
expire December 31st, 1976, at a rental of $1,800.00 per month 
(present rental) for January and February, 1975, and $2,400.00 
per month for the balance of the term. McLaren Electric Ltd. 
to have the right to sub-lease or assign. 

(c) Alternative lease arrangements to be ir.ade with sub tenants 
of McLaren Electric Ltd. and Basil James McLaren. These 
sub leases represent $23,511.00 yearly revenue. 

(d) Basil James McLaren to pay all rental arrears to the City in 
the amount of $2,792.33. 

(e) City to release $6,000.00 holdback cheque to the former owner. 

(f ) City to assume building expenses and take over building manage- 
ment. 

In summary, the City is now receiving $65,217.96 annually from the 
leases now in effect, plus full taxes which for the year 1974 a- 
mounted to $13,817.87. The City did assume one B.C. Hydro Account 
at approximately $150.00 per month because of the dispute between 
Mr. McLaren and the former owner, so that the City's net income 
from this property for the past 12 months has been approximately 
$63,400.00, plus full taxes. 

Under the new proposed arrangement the following is estimated 
Net Income : 
Rentals : (Actual) 

McKay Systems $26,034.00 

Burrard Design Panel 15,000.00 

McLaren Electric Ltd. 28,800.00 *Commencing 

March 1st, 1975 

Sub-leases : 

B.C. Teachers' Feder- 
ation 

Trend Kitchen Centre 
Ltd. 

Mardon & Campbell In- 
surance Agencies Ltd. 

Robo Plaster Co. Ltd. 

23,511.00 
$93,345.00 

Less Expenses as per 1973 
Statement supplied by Mr. 

McLaren (Estimated) $ 12,379.00 

Net Income $80,966.00 

In addition, under the tax escalation clauses in the leases now in 
force, some tax revenue would accrue to the City. In 1974 this 
tax escalation amounted to $4,988.40. Also, some of the sub-leases 
have expired and the lessees are on a month-to-month basis. If 
the City postpones construction of the Connector, rentals can be 
increased at some time in the future. Finally, under the proposed 
arrangement, the City will have full & proper control of the 
building. 


RECOMMENDED That the Above rental arrangements be made to the satis- 
faction of the Director of Legal Services and the Supervisor of 
Property & Insurance. 
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The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Property & Insurance be approved. 


7. Lease Renewal - 1220 Raymur Avenue 

Lots 1 - 7 and Lots 29 & 30. Block 117, D.L. l8l 

The Supervisor of Property and Insurance reports as follows :- 

"Lots 1-7 and Lots 29 & 30, Block 117, D.L. 181 plus Lot 3, 
Block 1, D.L.'s 181, 196 and 2037 were leased to T. & H. Cariboo 
Transport in 1968 for the sum of $3,690.00 per annum, plus taxes, 
with the lease terminating December 31st, 1974. This lease was 
later assigned to Mr. W. H. Johnston, now a principal in Nickel's 
Cartage Co. Ltd. 

Nickel's Cartage Co. Ltd. has requested a long term lease of the 
property with an Option to Purchase. The Department of Planning 
& Civic Development have stated they are not in favour of a long 
term lease unless the lessee, who owns one lot in the block, were 
to enter a major redevelopment scheme as the buildings on the site 
are an extreme underdevelopment, in addition to being relatively 
unattractive . 

In view of this, negotiations were entered with the company on 
the understanding that unless they were prepared to enter into 
some redevelopment, the lease would be on a yearly basis. The 
company decided that it could not enter into any major redevelop- 
ment and have agreed to a one year lease. Under the terms of the 
expiring lease, the buildings revert to the City and the company 
will now pay rent for the buildings in addition to the land. 

The new lease rate is much higher than formerly and the company 
has decided that they cannot make sufficient use of Lot 3, Block 
1, D.L.'s 181, 196 and 2037 to warrant the rental and have asked 
to have it removed from the lease. 

The present lease covers approximately 53,915 sq. ft. of land 
and the new lease will be for approximately 27,825 sq. ft. of 
land and 2900 sq. ft. of building. 

The Supervisor of Property and Insurance is of the opinion that 
the following offer represents current rental value and it is, 

RECOMMENDED that : - 

(a) Lots 1 to 7 and Lots 29 & 30, Block 117, D.L. 181 be 
leased for a term of one year from January 1st, 1975 
to December 31st, 1975 to Nickel's Cartage Co. Ltd. ; 

(h ) The rental to be $22,296.00 per annum plus taxes as 
if levied; 

(c) The City to insure the building against loss or 
damage by fire; 

(d) The City to be responsible for structural repairs only; 

(e) The lease to be drawn to the satisfaction of the Director 
of Legal Services." 

The City Manager RECOMMENDS that the foregoing recommetidation of 
the Supervisor of Property & Insurance be approved. 
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June 22, 1970 


In a report dated June 11, 1970, the City Engineer advised the 1969 
Convention of Jehovah's Witnesses was international in character, 
attracting 65,000 delegates over an extended period of time. He 
further advised that they will use the Pacific Coloseum for meetings 
and the Agrodome as a dining area and that the Convention Manager 
and the Manager of the Pacific Coloseum have reached an agreement 
for rental which includes pre-paid parking with no charge to the 
delegates at the gates. Further, sufficient parking stalls will be 
available on the P.N.E. grounds to accommodate all vehicles through- 
out the Convention, although some street parking will undoubtedly 
occur, due to inconvenient walking distances on the site. 

The City Engineer concluded that, since the size of the Convention 
is comparable to that of many other events at the Coloseum, it is 
felt that additional traffic control measures are not required and 
recommended that, in order to reduce inconvenience to adjacent 
residents, the Convention Manager be asked to request the co-operation 
of the delegates in parking on the P.N.E. grounds, rather than on the 
surrounding streets. 

Mr. Boyes advised that of the 12,000 delegates attending, only 5,000 
are from out of town and they will be billeted within the City limits 
and, therefore, periphery parking is not considered appropriate. 


After due consideration, it was 


RECOMMENDED 


(a) that the report of the City Engineer, dated June 11, 
19 70, be adopted; 

(b) that a letter be forwarded to the Cassiar Ratepayers 
Association, enclosing a copy of the City Engineer's 
report and advising the Association that as only 5,000 
of the delegates are from out of town, periphery parking 
does not seem appropriate; 

(c) that a letter be forwarded to the Jehovah's Witnesses 
advising them of the concern expressed and requesting 
their co-operation with respect to their delegates 
parking on the P.N.E. grounds and further advising 
them that parking prohibitions will be enforced. 


8. Complaint re Hedge at 2804 West 
3rd Avenue: Mrs. V.M. Smith 


In a communication dated June 16, 19 70, Mrs. Smith complained about 
the height of a hedge on the lane behind 2 80 4 West 3rd Avenue 
and suggested there is a potential danger to pedestrians as the 
motorist's view is limited. Mrs. Smith stated that if fences are 
restricted to a certain height, then hedges should also be restricted, 
especially on corners. 

During discussion, it was pointed out that there is no height 
restriction on fences in lanes and that motorists are required to 
stop at the end of a lane before proceeding. 


It was 

RECOMMENDED that Mrs. Smith's communication, dated June 16, 19 70, be 
referred to the City Engineer for report to the next meeting of the 
Commission. 

The meeting adjourned at approximately 4:55 p.m. 

***** 
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WORKS & UTILITY MATTERS 


RECOMMENDATIONS ; 

1. The Role and Function of 3 7th Avenue; Cambie to Camosun 
The City Engineer reports as follows: 

"The traffic function of 37th Avenue, particularly west of Cambie Street, 
has been uncertain in many people's minds over the years. This report, therefore, 
provides background information, information about 37th Avenue's current physical 
status and its usage, and a recommendation about its role in the street system. 

A. BACKGROUND 

In the 1928 Bartholomew Major Street Plan for Vancouver and Point Grey, 
37th Avenue from Cambie to Camosun was identified as an arterial with an ultimate 
development of four lanes on a 66 foot street allowance. The adjacent east-west 
arterials in this plan were to be 29th Avenue (six lanes on an 80 foot street 
allowance) and 41st Avenue eight lanes on a 100 foot street allowance). No major 
improvements were made to 37th Avenue following presentation of the Bartholomew 
report. 

In the 1947 Bartholomew Major Street Plan for Vancouver, 37th Avenue was 
again recommended as a major street including extending it from Cambie to Main. 
Again, 37th Avenue was proposed to be a four-lane arterial with a 66 foot street 
allowance. In this plan 29th Avenue was re-affirmed as a major street (but with 
a 66 foot street allowance instead of 80 feet as proposed in the 1928 Plan), 33rd 
Avenue was designated as a major street from Camosun to Cambie (four lanes on a 
66 foot street allowance) and 41st Avenue was re-affirmed as an arterial (eight 
lanes on 100 foot street allowance). Again no major improvements were made to 
37th Avenue following presentation of the 1947 Bartholomew Plan. 

In 1963, the Engineering Department reviewed the 1947 and 1928 major street 
plans and in general throughout the City reduced the number of proposed arterial 
streets and reduced Bartholomew's maximum number of lanes on an arterial from ten 
to six. 


In the central Point Grey area, the east-west arterial streets designated 
were King Edward Avenue (maximum development: six lanes), 33rd Avenue (maximum: 
four lanes), and 4l8t Avenue (maximum: six lanes). The basic major street system 
resulting from the 1963 review was a ij-mile grid compared to the i-mile grid in 
many areas proposed by Bartholomew. In the 1963 review, 37th Avenue was designated 
as local residential street. 


B. EXISTING CONDITIONS 


I . Physical 

The current development of 37th Avenue is as follows: 

(a) Camosun to Dunbar: curbed, paved 27 foot width (local street standard) 

(b) Dunbar to West Boulevard: seven blocks unimproved; 

two blocks curbed; paved: 32 foot width 
one block curbed; paved: 27 foot width 

(c) West Boulevard to Granville: one block unimproved; 

: four blocks curbed one side only: 

27 foot pavement 
: one block curbed , paved : 36 foot pavement 

(d) Granville to Cambie: one block unimproved 

; eight blocks curbed, paved: 36 foot pavement width: 

(because of heavy on-street parking, higher than 
normal usage re: instructions: Oak to Cambie etc.) 


II , Traffic Volumes 

Afternoon peak hour traffic volumes (two-way) on 37th Avenue and adjacent 
east-west arterials are shown in the following table: 
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PM PEAK HOUR TWO-WAY VOLUME 





Near Dunbar 

Near West Boulevard 

Near Granville 

on 

33rd 

Avenue 

200 

600 

650 

on 

37 th 

Avenue 

150 

400 

125 

on 

41st 

Avenue 

1000 

1200 

1500 


Desirable maximum volumes on a local street are in the order of 60 - 90 
vehicles (two-way) in the peak hour. The volumes on 37th Avenue exceed this 
considerably at a number of locations. In particular, 37th Avenue near West 
Boulevard carries 2/3 of the traffic volume of the designated arterial street, 
33rd Avenue. 


III. Other Items 

37th Avenue is one of the few east-west streets that has a crossing of the 
Arbutus railway tracks. This crossing undoubtedly contributes to some of the 
higher uses of 37th Avenue in this area. 

Along 37th Avenue, the zoning is basically RS-1, however, there are two 
major CD-I zonings adjacent 37th Avenue - the Van Dusen Botanical Gardens /Apart- 
ment complex between Oak and Granville and the Workmen's Compensation complex at 
37th Avenue and Heather. 

C. ROLE OF 37TH AVENUE 

In relation to the City-wide arterial street system with its basic ^-mile 
grid, 37th Avenue does not "fit". The %-mile grid evolved from consideration of 
transit route spacing to provide a reasonable walking distance to transit routes 
while at the same time retaining reasonably large neighbourhoods (%-mile square) 
between the arterials. 

Over the years 37th Avenue has become used as more than a local street, how- 
ever, apart from certain stop signs that were installed on an accident warrant, 
usage of 37th Avenue has not been fostered by the installation of traffic controls 
that would be appropriate to an arterial street. On certain sections of 37th 
Avenue, a pavement width wider than the normal local residential width has been 
built because of usage, parking adjacent developments such as the Workmen's Com- 
pensation complex, and in anticipation of vehicular activity generated by the 
Van Dusen Gardens, etc. Such wider pavements are not intended to facilitate 37th 
Avenue's use as a route like an arterial, but are to deal with unusual local con- 
ditions because of particular developments. 

Obviously, merely classifying 37th Avenue as a local street does nothing to 
discourage or eliminate the higher than normal traffic volumes now using the street. 
Certain conditions causing higher than normal usage are also unlikely to change 
(railway crossing, etc.) and in defining a role for 37th Avenue, this must be 
recognized. However, it would still be desirable to reduce traffic volumes on 
37th Avenue substantially. Achieving a downgrading of 37th Avenue will displace 
traffic to other east-west arterials. 

To de-emphasize any appearance 37th Avenue may have of being a "through" street 
the existing stop sign treatment along 37th Avenue should be revised to "stop" 37th 
Avenue more for the intersecting streets. Between Dunbar and Cambie there are 25 
intersections with north-south local streets. The existing stop sign arrangement 
is as follows: 

(a) 17 intersections: no controls 

(b) 7 intersections: north-south streets stopped 

(c) 1 intersection: 37th Avenue stopped 

The basic thrust of a revised stop sign arrangement would be to increase the 
number of locations where 37th Avenue is stopped by installing stop signs at some 
un-controlled intersections and by reversing some existing stop signs from the 
north-south street to 37th Avenue. 

It is not certain that the revised stop sign treatment will be completely 
effective in discouraging the excess traffic now using 37th Avenue, but such a 
treatment is the best first step available. 
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D. IMPACT ON 33RD AVENUE /41ST AVENUE 

De-emphasizing and discouraging 37th Avenue's use as an arterial route will 
result in some traffic choosing other arterial routes. The adjacent arterials 
are 33rd Avenue and 41st Avenue. 

Because of the existing use of 41st Avenue in the vicinity of West Boulevard 
and because many of the trips would be oriented to an area north of 41st Avenue, 
it is unlikely that a significant volume would divert to 41st Avenue. 

A more logical arterial for the diverted traffic would be 33rd Avenue which 
is not as an attractive a route as it might be because it is not developed to 
arterial standards, but is in general, under-used for the capacity available. 

As the table of traffic volumes show, the highest use of 37th Avenue is 
adjacent West Boulevard. The S/B to W/B right turn from West Boulevard represents 
approximately 100 vehicles of the 400 on 37th Avenue and much of this volume should 
be using a 33rd Avenue route west from Arbutus Street. These additional traffic 
demands on 33rd Avenue will create a need to provide some pavement improvements and 
some additional parking prohibitions. These changes are in keeping with 33rd Avenue' 
role as an arterial in the City street system. (It should be noted that proposed 
standard arterial improvements to 33rd Avenue between Cambie and Arbutus were re- 
jected by Council in August, 1974). 

E. SUMMARY AND CONCLUSIONS 

In earlier major street plans, 37th Avenue had been identified as an arterial 
street. In current thinking, 37th Avenue is not to be an arterial and any recent 
pavement construction has reflected that thinking. Higher than normal usage is 
experienced on 37th Avenue because of certain develojxnents and those conditions 
must be considered in defining 37th Avenue's role. Our recent review confirms 
37th Avenue as a non-arterial street in the City street system. Traffic conditions 
on 37th Avenue are incompatible with this local residential function. As part of 
the de-emphasizing of 37th Avenue. The de-emphasis of 37th Avenue will require the 
provision of additional facilities on 33rd Avenue. 

F. RECOMMENDATIONS 

Accordingly, it is RECOMMENDED that: 

^* 37th Avenue be confirmed as a non-arterial street: (if Council approves 
this recommendation, the City Engineer will revise the current stop sign 
arrangements along 37th Avenue to emphasize its non-arterial status, in- 
cluding installing new stop signs where appropriate). 

Council instruct the City Engineer to advance the Local Improvement for 
the paving of the following sections of 33rd Avenue: 

(a) between Arbutus and McKenzie: 42 foot j+ pavement (three blocks 
out of eight now paved to 42 feet) 

(b) between Pine Crescent (railway right-of-way) and Arbutus: 42 foot j+ 
pavement. 

(Funds are not available in the current five-year Capital Plan and the City 
share would need to be provided as Supplementary Capital.)" 


2 . Removal of Garbage from Strata Titles Condominiums 
The City Engineer reports as follows: 

"On 10 December, 1974, the Standing Committee of Council on Housing 
approved a recommendation that "Council establish a policy of free garbage 
removal from condominiums the same as currently in effect for single 
family dwellings and duplexes." I understand this Recommendation is to be 
before Council Tuesday. 

The Board of Administration report of April 9, 1974, included certain 
information on this matter but that information is not now current and there 
are certain additional aspects that Council should be aware of when considering 
a policy change. I have checked with the Chairman of Housing Committee who 
is in agreement that the most current information including all aspects should 
be before Council when considering this matter. 
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The City Engineer RECOMMENDS that consideration of this matter be deferred 
until a report is submitted by the City Engineer which will provide more 
coiiq>lete and up to date information concerning free garbage removal for condominiums." 


RECOMMENDATION AND CONSIDERATION ; 

3. Redevelopment of East 37th Avenue - Fraser to Inverness 
Streets to Provide 27 Ft, Roadway on 50 Ft, Allowance 

On June S, 1971 » City Council considered a report dated June 4» 1971 » 
by the Supervisor of Property & Insurance and the City Ihgineer concerning the 
marketing of certain City-ovmed lots on 37th Avenue between Chester and 
Inverness Streets. In considering the above-noted report Council resolved 
"that the aforementioned City-owned lots be withdrawn from sale and the City 
Bigineer report to Council on a recommended width for this street in this area." 

The June 4» 1971 » report was made to Council after a petition with 
approximately 200 names of residents in the area protesting the sale of the 
City-owned lots and a petition with eight names of residents on 37th Avenue 
supporting the sale of the City-owned lots were received. 

This report discussed the possible street allowance width for 37th 
Avenue, the effect on properties on the north side of 37th Avenue, financial 
implications, ways of implementing a wider allowance and summarized the present 
street allowance conditions. The street allowance in this residential area is 
only 33 feet wide. The report concluded that a 24-foot pavement covild be built 
on this existing allowance and the City Thgineer's recommendation was that the 
street allowance remain at 33 feet. This recommendation was not accepted by 
City Council at that time. The City ihgineer was instructed to prepare plans 
and report back with respect to the development of a ^O-ioot street allowance. 
Ihis meant that the City must acquire additional property for the widening. 
From this report to the present time, property costs have escalated severely. 

In subsequent Board of Administration rciports to Council dated 
August 13, 1971 I February 4f 1972, and August 31? 1972, Council considered 
various recommendations pertaining to the redevelopment of 37th Avenue and 
Council instructions to the City Ihgineer and Supervisor of Property & Insurance 
are summarized as follows: 

A Building Line be established on the north side of 37th Avenue 
to widen the street allowance from 33 feet to 50 feet. (This 
would enable a 27-foot pavement and 11.5-foot boulevard to be 
installed rather than a 24-f )ot pavement and 4»5 foot boulevard 
normally installed on a 33-foot street allowance.) 

Additional lots be purchased by the City on a long term basis 
only as properties become available and are offered to the City 
at a fair market price or when the owner makes application to 
carry out major repairs. 

The l6-foot portion of the lots siirplus to the street allowance 
be sold to the abutting owner for $100 each. 

The City Ihgineer reports as follows : 


"Of the lots on 37th Avenue held by the Property and Insurance Office 
for the widening of the street allowance, one has been purchased by the 
Ihgineering Department and the balance of this lot not required for street 
purposes has been sold to the abutting owner for $100.00. Five other offers to 
pxxr chase are being held in abeyance pending consideration of this report. 

The status of the balance of the lots required for street allowance 
widening and held by the Property & Insurance office for purchase by the 
Ihgineering Department or to be acquired by the Property and Insurance Office 
is summarized as follows: 
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MuBfcer of Lots Held by P. & I . Total Cost to Engineering Dept. 
8 Tax Sale Lots and 2 Capital Assets Lots 

- 1971 market value $11,000 each $ 110,000 

4 Lots acquired since August, 1972 108,904 
Property Not Yet Acquired by P. & I. 

3 Lots (1974 estimates) 150.000 (est.) 

Total Cost 368,904 (est.) 


The sum of $368,904? is the estimated amount required to acquire 
property in order to widen 37th Avenue between Eraser and Inverness Streets 
from 33 feet to 50 feet to accommodate a 27-foot pavement and 11.5-foot 
boulevards. 

In addition to the cost of property acquisition, the City's share 
of the cost to construct a 27-foot pavement with curbs on the five tmcurbed 
blocks and replace the 24-foot pavement with curbs with a 27-foot pavement 
with curbs centered on a 50-foot street allowance on the four improved blocks 
is estimated at $172,000 in 1974 dollars. 

The total estimated cost to the City for this redevelopment, there- 
fore, is now $540,900 which is an increase of $121,600, or yy^ over the 
estimate of $2^19, 300 reported in 1972. This is a high City cost for the 
extra three feet of pavement. Furthermore, the sale of 16 ft. strips to adjacent 
property owners at $100.00 is very low at today's prices. 
Funds 

The funds necessary to purchase the required lots are not available in 
the current Streets Basic Capital Budget and vrtien the Ihgineering Department 
asked for funds in the 1974 Supplementary Capital Budget to cover the Ihgineering 
Department's share of the four lots to be subdivided, the Finance Committee 
recommended that funds be included in the 1976-80 Capital Work Program. 

Council Consideration 

In view of the large increase in costs since 1971 » this matter is 
brought forward in order that Coimcil may have the opportunity of reassessing 
the plan to widen 37th Avenue before the l6-foot portions of the City lots are 
sold. 

If Council confirms the widening of 37th Avenue between Fraser and 
Inverness Streets, it is recommended that sufficient funds be provided from 
Supplementary Capital to complete the five outstanding sales.( $54,500). 
The remaining costs of the properties have been put in the next Five Year Plan. 

The Supervisor of Property and Insurance reports as follows: 

"It is a policy established by Council that City-owned lands required 
for civic purposes be sold to the Department concerned at market value. In the 
matter of lands required for streets, the Engineer has been charged the market 
value current at the time of acquisition. Since Council's action of August 31, 
1972, on the 37th Avenue widening situation, this office has received six offers 
from owners of abutting properties to purchase the surplus 16-foot portion of the 
adjacent City-owned land in each case for $100.00. One sale to the abutting owner 
on this basis was approved by Council on July 17, 1973, and the sum of $21,900.00 
representing the market value of the lot less $100.00 was charged to the Ehgineer's 
Account. 

The other five offers to purchase the surplus portions of the City's 
lots have been received periodically since August, 1973, and have been held in 
abeyance pending preparation of this report and until sufficient funds could bn 
found in the Ehgineer's Account to assume the balance of the market value in each 
case. However, these offers have been made in good faith, in accordance with 
Council's resolution and it is suggested they should be delayed no longer. To 
comply with the Subdivision Control B|y-Law, approval would require the sale of 
the widening strips to the Ehgineer and their dedication for highway piirposes 
coincidently with the sale of the l6-foot strips to the abutting owner and the 
consolidation of the strips with their lots. 
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The five outstanding applications are:- 


Mr. and Mrs. R. Stefani 

5324 St. Catherines 

Mrs. & Mrs. R. De Sousa 
5328 Chester Street 

Mr. & Mrs. G. Whitlock 
5343 St. Catherines 

Mr. & Mrs. B. Warner 
5326 Somerville Street 

Mr. & Mrs. J. Molnar 

5325 Somerville Street 


N. 16 ft. of Lot 

I8/8/668-67O 

N. 16 ft. of Lot 

17/4/668-670 

N. 16 ft. of Lot 

19/6/668-670 

N. 16 ft. of Lot 

I8/IO/668-67O 

N. 16 ft. of Lot 

19/8/668-670 


This report is submitted to Council for CONSIDERATION. 

IF COUNCIL WISHES TO PROCEED WITH THE WIDMING of 37th Avenue, ^hen it 
is RECOMMENDED that the foregoing sales be approved on the same conditions as the 
sale already approved (vrtiich have been agreed to by the prospective purchasers) 
that is: 


(a) Price of $100.00 in each case, plus a proportionate part of the 
current year's taxes; 

(b) Administrative fee in each case of $175.00 to cover siirvey, preparation 
of consolidation plans and registration fees; 

(c) Consolidation of the l6-foot strip in each case with the abutting 
property to form one parcel; 

(d) The City to prepare in each case subdivision plan, the deed of land 
for the 16-foot strip, the statutory declaration regarding citizenship; 
all other documents required by the Land Registry office to complete 
registration to be provided by the purchaser in registrable form. 

(e) The owner of Lot 17, Block 4 and of Lot 17, Block 10 to dedicate in 
each case the East 2 feet of their property for lane widening purposes. 

The balance of the City's lots described above to be dedicated for 
street purposes and the balance of the market value of each lot, based on 
1971 value of $11,000.00 each, be charged to the Ihgineer's Account for the 
total sum of $54| 500.00 - this being the amount the Ihgineer requests from 
Supplementary Capital. 


IF COUNCIL WISHES TO ABANDON THE WIDENING of 37th Avenue, then it 
is recommended that the vacant City-owned lots within this area be advertised 
for sale and tenders called for in accordance with the City's normal policy". 
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BUILDING AND PLANNING MATTERS 

RECOMMENDATION : 


1. Proposed Clinic for Occupational Therapy - 
1230 Comox Street 


The City Building Inspector reports as follows: 

"I have received an application from Milton Hicks, Architect, 
on behalf of the Greater Vancouver Mental Health Service to 
use the above existing wood-frame house to operate a clinic 
for occupational therapy. 

The building is an old one-family dwelling, 2H storeys plus 
basement, and is non-conforming with respect to the proposed 
use under the Vancouver Building By-law. 

The applicant is prepared to renovate the interior and ex- 
terior of the building to provide adequate exit facilities 
and fire protection. The assessed value of the existing 
house is $5,660.00 and the estimated cost of the proposed 
work is $12,000.00. 

Under Section 1.4.9 of the Building By-law, the City Build- 
ing Inspector may only permit alterations to a non-conforming 
building up to 100% of the assessed value. The By-law does 
provide, however, for Council to approve alterations and 
repairs in excess of this value if considered desirable. 

Since the proposed renovation work would make this building 
substantially in accord with present fire safety requirements, 
I am prepared to RECOMMEND approval, subject to the applicant 
obtaining a Development Permit to cover the change in use of 
the building." 
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FIRE & TRAFFIC MATTERS 
RECOMMENDATION 


ll Cassiar Street; Traffic Problems 
The City Engineer reports as follows: 

"On February 19, 1974., Council asked for a report on the traffic problems 
in the Cassiar Street/Highway ,1 area and alternative solutions in cooperation 
with the Provincial Government. 

Traffic Problems 

The basic problem is that Highway 1 and the Second Narrows Bridge feed too 

much traffic onto Cassiar Street which was not designed and built for such 
volvmies. 

These high traffic voluines and the existing street pattern in the area 
result in the following: 

(1) lack of capacity for the heavy left-turn demands at Cassiar/Hastingsj 

(2) left-turning traffic filtering throvjgh the adjacent neighbourhood to 
avoid Cassiar/Hastlngsj 

(3) traffic filtering through the neighboiiqhood to get to and from the P.N.E. 
park/ride parking lot; 

(4) higher than normal vehicular accidents (angle) at Cassiar/Adanacj and 
Cassiar Aastings. 

All these problems arise from a lack of road capacity to handle the traffic 
demands. 

Alternative Solutions 

(1) Increase to road capacity 
50% to 6056 of the traffic on Cassiar Street is through traffic, i.e., traffic 
going between Highway 1 and the Second Narrows Bridge. Therefore, if a special 
facility were provided for this traffic grade-street problems would be 
resolved. However, it is not possible to achieve more road capacity unless 
other streets that are now residential are used or a freeway link reqvilring 
the acquisition of more t^ian 100 hemes is built. (The Minister of Highways 
has stated that it is not his intention to cone^truct a freeway extension 
along Cassiar Street to the Second Narrows Bridge.) 

(2) Improved Transit 
Improved transit services will provide an alternative for rush hour 
commuters primarily destined to downtown. Because such a high percentage 
of traffic on Cassiar does not go downtown, it is doubtful If improved 
transit facilities would have much Impact on overall traffic conditions in 
this area. 


(3 ) Meter traffic off the freeway at the Casslar/Highway 1 intersection 

This treatment would in effect stori traffic on the freeway rather than 
on Cassiar Street. It would also prevent t o some extent^ filtering through 
the neighbourhood because volumes would be metered to match the capacity 
of Cassiar Street. This would deal only with northbound traffic because 
traffic off the Second Narrows Bridge is not controlled. 

(4) Improve 1st Avenue off -ramp and 1st Avenue 

This treatment would attempt to unload the freeway more at Ist 
Avenue and provide alternate routes via 1st Avenue for traffic 
destined towards dovmtown. Improvements to 1st Avenue would be 
required (widening from 4 lanes to 6 lanes) and other improve- 
ments such as left-turn bays might be required at certain 
intersections depending on what volximes choose what new routes. 

(5) Left-turn signals at Cassiar and Hastings 

This matter was the subject of a separate report to Council and 

new signal equipment will be installed to provide left turn 

phases. As stated in that report, however, this modification HnntM 
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should not be considered as a cure for the overloading of the 
street at this intersection. It will provide for more left 
turns aod should reduce accidents and filtering through the 
neighbourhood, but at the expense of some delay to through 
motorists. 


(6) Signalize Cassiar/Adariac 

This measure would help to reduce vehicular angle accidents at 
this location and would help pedestrians crossing Cassiar at this 
location. This measure would probably be combined with additional 
left turn prohibitions at the other minor streets along Cassiar, 
and is proposed for the 1975 signal program. 


(7) Signal Improvement Costs 

This section of Cassiar is effectively a short link of the 
provincial highway system which connects to the Highway 1 
freeway to the east and the 2nd Narrows Crossing to the south. 
The planned signal improvements on Cassiar at Hastings and 
at Adanac would cost approximately $50,000. Since these 
traffic signal improvements are required because of the 
function of Cassiar Street as a provincial highway, it seems 
reasonable and appropriate at this time, to request the 
Provincial Government to bear the total cost of this signal 
work. 

SUMMARY 


High traffic voliimes and a lack of road capacity have resulted in a 
number of problems in the Cassiar Street area. There is no one acceptable 
solution, other than a freeway connection, that will solve all the traffic 
problems, although there are some minor changes (signals, turn prohibitions) 
that would provide some overall improvements in the accident problem and a 
reduction of traffic on residential streets. The only major work planned at 
this time is in the form of traffic signal improvements at the intersections 
of both Hastings and Adanac. The Provincial Government should be requested 
to bear the total cost of this work. 


The City Engineer RECOMMENDS that Council request the Provincial 
Government to bear the full cost of the traffic signal improvements, 
estimated at $50,000, at the intersections of both Cassiar and 
Hastings and Cassiar and Adanac Streets." 


FOR CCUMCiL ACTION SEE FAG5(S) 
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CONSIDERATION AND RECOMMENDATION 


FINANCE MATTERS 


1. Christ Church Cathedral 

The Director of Legal Services and the Director of Planning 
report as follows: 

"The Director of Legal Services has received a communication 
from the solicitors for Grander Developments Limited, the 
owners of the lands lying to the North of Christ Church 
Cathedral and a portion of the North-east corner of the 
same block, containing a proposal that would permit the 
Grander lands and the Cathedral lands to be considered as 
one parcel in the future development by Grander of its 
lands . 

In return for this transfer, the Cathedral lands would be 
limited for the next 106 years, should there be any redeve- 
lopment, to a density no greater than the floor space ratio 
of the existing Cathedral building and the height of building 
no greater than that of the present building (excluding any 
church spire) . 

It is further proposed that Council exercise its powers 
under the heritage legislation to designate the Cathedral 
building as a heritage building. Any development to be 
undertaken by Grander would be in accordance with any 
existing zoning by-laws at the time of application for 
the development permit. 

All the above will be achieved by an appropriate agreement 
to be executed by Grander, the Cathedral and the City, and 
the net effect of such an agreement and heritage designation 
would be to prevent demolition of the existing Cathedral and 
put the development of both lands in full control of the City 
through the Zoning By-law. 

Should Council be prepared to accede to this proposal, then 
we recommend: 

(A) that an agreement embodying the proposals aforesaid in 
a form satisfactory to the Director of Legal Services 
be entered into between the City, Grander Developments 
Limited, and Christ Church Cathedral, the same to be 
executed by the Mayor and the City Clerk; 

(B) that the designation of Christ Church Cathedral be 
included in the next list of heritage buildings to 
be considered by City Council. 

We further recommend that execution of the agreement in (1) 
above be contingent on the Cathedral producing an agreement, 
to the satisfaction of the Director of Legal Services, 
which will ensure the preservation and maintenance of the 
Cathedral building." 


FOR COyNClL ACTION 5>li PAGE(S), 
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REGULAR COUNCIL MEETING 

A Regular meeting of the Council of the City of Vancouver was 
held on Tuesday, July 14, 1970, in the Council Chamber, at 
approximately 9:30 A.M. 

PRESENT : His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 
Hardwick, Linnell, Phillips, 
Rankin, Sweeney and Wilson 

CLERK TO THE COUNCIL : D. H Little 

PRAYER The proceedings in the Council Chamber were opened with 

prayer. 


PRIVILEGE 

1. Acts of Vandalism July 11th and 13th 
(English Bay) 


MOVED by Aid. Phillips, 
SECONDED by Aid. Wilson, 

THAT the City Council of Vancouver will not tolerate acts of 
vandalism and destruction such as occurred at English Bay on July 
11th and July 13th, and 

THAT the Council go on record as complimenting the Police on 
their handling of both incidents. 

- CARRIED 

2 . Firemen's Band: Calgary 

Alderman Bird announced that the Vancouver Fire Department 
Band has won first prize in the senior brass band division at 
the Calgary Stampede. 

'IN CAMERA ' MEETING 

The Council agreed to an 'In Camera' meeting later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Linnell, 

THAT the Minutes of the Regular Council meeting dated July 7, 
1970, be adopted except the 'In Camera' Minutes, which be deferred 
for consideration at the 'In Camera' meeting later this day. 

- CARRIED 

MOVED by Aid. Broome, 
SECONDED by Aid. Bird, 

THAT the Minutes of the Adjourned Council meeting, dated 
July 9, 1970, be adopted. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT this Council resolve itself into Committee of the Whole, 
His Worship the Mayor in the Chair. 
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OFFICIAL TRAFFIC COMMISSION 
December 4, 1974 

A meeting of the Official Traffic Commission was held 
in the No. 1 Committee Room, Third Floor, City Hall, on Wednesday, 
December 4, 1974, at approximately 7:30 p.m. 

PRESENT: Alderman Marzari (Chairman) 

Mr. K. Dobell, Assistant City Engineer, 

Traffic & Transportation 
Mr. R. G. Jackson for Director of Legal 
Services 

Trustee H. Boyce , Vancouver School Board 
Mr. F. Farley, Traffic Division, 

Vancouver Police Dept. 
Mr. L.E. Ryan, City Manager 

ABSENT: Alderman Pendakur 

CLERK: G. Barden 


Adoption of Minutes 

The Minutes of the meeting held on September 11, 1974 
were approved. 

RECOMMENDATIONS 

1. Tisdall Street/45th Avenue - Oakridge Traffic 

The Commission had for consideration a report dated November 
8, 1974 ( copy attached ), from the City Engineer, recommending 
approval of the City Engineer's report dated May 24, 1974, that 
recommended : 

" (a) The two westerly crossings on 4.5th Avenue to Oakridge be 

cancelled and the sidewalk, curb and gutter, and boulevard 
restored at cost to Woodwards; 

(b) A new access to Oakridge be constructed on Cambie Street 

north of 4.5th Avenue for traffic northbound on Cambie Street 
at cost to the City for the median opening and storage lane 
and at cost to Woodwards for the new sidewalk crossing. " 

In December 1973 letters were received from the Jamieson School 
Association and the Principal of A.B. Jamieson School about traffic 
conditions on Tisdall Street created by the two access points to 
Oakridge on 45th Avenue, east of Tisdall Street. Jamieson School 
Association suggested that Oakridge traffic be prevented from using 
Tisdall Street by closing 45th Avenue at Tisdall Street. 

A delegation of residents from the Tisdall and 45th Avenue 
area indicated the elimination of traffic from Tisdall Street was 
more important to them than their loss of convenient access to 
Oakridge . 

Mr. G. W. MacLaren, representing Woodward Stores, spoke against 
the City Engineer's recommendation and presented an alternate 
proposal outlined in a letter dated December 4, 1974. He stated 
that the entrance and egress points should remain for the thousands 
of customers who use them and suggested as an alternative that 45th 
Avenue entrances to Tisdall Street and Ash Street be blocked off, 
and the installation of a traffic light at 45th Avenue. To prevent 
a through area, he suggested a right turn only from 45th Avenue 
onto Cambie and installation of a curb guard. Mr. MacLaren stated 
that Woodwards would pay for costs of their suggested installations. 

Mr. Dobell , City Engineer's Department, advised that the 
Woodward proposal would inconvenience local residents and limit 
access to the Fire Department. It also would not improve the problem of 
cars on Cambie Street waiting to get into the shopping centre . 


Cont'd 
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He stated that closure of 45th Avenue access points and the pro- 
vision of another access on Gamble Street is the best solution 
in terms of removing non-local traffic from Tisdall Street and 
maintaining reasonably good access to Oakridge for customers from 
the south and southwest. 

After further discussion, it was 

RECOMMENDED, 

(i) THAT the two westerly crossings on 45th Avenue to Oakridge 
be cancelled and the sidewalk, curb and gutter, and 
boulevard restored at cost to Woodwards; 

(ii) THAT a new access to Oakridge be constructed on Cambie Street 
north of 45th Avenue for traffic northbound on Cambie Street 
at cost to the City for the median opening and storage lane 
and at cost to Woodwards for the new sidewalk crossing. 

(iii) THAT the letter from Woodwards Stores be received. 

If Council approves the above course of action, funds can 
be provided from the Streets Capital Budget. 

*** DELEGATION REQUEST - Mr. MacLaren representing Woodwards Stores 


,2. Pedestrian Signal Request on McGill Street 

The Commission had for consideration a report dated November 
21, 1974 from the City Engineer, initiated as a result of a request 
from Mr. Arthur Pape , for installation of pedestrian signals on 
McGill Street at the intersections of either Slocan or Penticton 
Streets to protect children going to and from school. 

Mr. Ken Dobell, City Engineer's Department, stated this 
matter has been discussed extensively with the Police who would 
normally recommend a school patrol for this type of traffic situ- 
ation, however, since McGill Street is too far from Hastings School, 
the patrols are not practical. The City Engineer recommended 
against installation of a pedestrian signal as these intersections 
would be ranked far below many other intersections of the City as 
to need. Mr. Dobell suggested that parents form an adult school 
safety patrol. 

Mr. Pape stated they had discussed the question of parents 
forming an adult school patrol with Constable Ells and Constable 
MacDonald and they stated past experience indicated adult patrols 
did not work. 

After discussion, it was, 

RECOMMENDED, 

(i) THAT the statement of the two police officers be 
investigated. 

(ii) THAT the use of student school safety patrols be 
investigated. 

(iii) THAT the Police be requested to check speed and volume 
of traffic on McGill Street. 

(iv) THAT the matter be tabled pending answers to the above 
questions . 

The Chairman noted Tillicum Elementary School submitted a letter to 
the meeting on this matter and 

RECOMMENDED, 

THAT the letter from Tillicum Elementary School be received 
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3. 45th and Rupert - Stop Signs 

The Commission had for consideration a report dated November 2 7,19 
Attached) from the City Engineer which was circulated at the meeting. 
The leport recommends that the North/South stop signs on Rupert 
and Clarendon Streets at 45th Avenue be removed in order to properly 
develop the arterial roadway network in this section of the City. 

A large delegation of parents and teachers spoke against the 
removal of stop signs as they felt it would create a speedway through 
a community park and school area. They also felt the survey taken 
in November was not accurate as the questions were put to motorists 
and should have included pedestrians. They stated traffic should 
not be considered more important than residents. 

After further discussion, it was 

RECOMMENDED: 

THAT the request by some citizens to retain the 4-way stop 
arrangement at both Rupert and 45th Avenue and Clarendon and 
45th Avenue be rejected. 

- A tie vote having resulted, the above recommendation is submitted 
for Council's consideration. 


4. Cypress Street and 49th Avenue - School Safety Patrol 

Trustee, Helen Boyce requested that the Superintendent 
of Traffic, Vancouver Police Department, report on the possibility 
of having a school safety patrol at Cypress Street and 49th Avenue 
for students travelling to school. 


There being no further business, the meeting adjourned at 9 p.m. 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY DEVELOPMENT 


December 4, 1974 


A meeting of the Standing Committee of Council on Community 
Development was held in the Real Estate Board office, 1101 West 
Broadway on Wednesday, December 4, 1974 at approximately 7:30 p.m. 

PRESENT ; Alderman Volrich (Chairman) 

Alderman Harcourt (Left at 9:15 p.m.) 
Alderman Marzari (On Civic Business - 

Arrived at 9:40 p.m.) 

Alderman Rankin 


CLERK: D. Bennett 


INFORMATION 


1, Fairview Slopes Redevelopment & Conservation 

The Vancouver City Council on Tuesday, November 12, 1974 passed 
the following motion when dealing with a report of its Standing Committee 
of CouJicil on Community Development dated October 31, 1974: 

"(A) THAT the Sussex Group study, 'Fairview Slopes ... the 
feasibility of preservation', be received; 

(B) that the Director of Planning be instructed to make the 
Sussex Group study and the brief from the Fairview Rate- 
payers Association available to Fairview residents, pro- 
perty owners, businessmen. Department Heads and other 
interested parties, and that this Corrmiittee hold a public 
meeting or meetings with interested groups to obtain 
their opinions and suggestions for action on this matter; 

(C) THAT the Director of Planning be further instructed to 
report back in December with the Department analysis of 
the study, including public reaction to it and the brief 
from the Fairview Ratepayers Association, and with 
recommendations for Council policy; 

(D) that the interim guidelines from the Technical Planning 
Board be presented to this Committee for information." 


I The Chairman advised of events leading up to the submission of 

I the Sussex Group Study and stated this public meeting had been called, 
after distribution of this report to the residents in the Fairview 
Slopes, to discuss the matter of planning of the area. 

Mr. Dan Cornejo, Planner, briefly spoke to the report and Mr. 
Richard A. Rabnett, Consulant for the Sussex Group, with the aid of 
plans, reviewed the report. He advised that the objective of the 
study and terms of reference were to ascertain if it is feasibly 
economical to preserve the Fairview Slopes. Investigation of restora- 
tion, rehabilitation and infill of the lots has been carried out. 
' The conflicting proposals for redevelopment and the potential for 
preservation was examined by the Sussex Group and their report con- 
cluded that: 

"the physical and social nature can be retained; 

Fairview Slopes appears able to support 2 to 3 

times its existing density if rehabilitation, infill, 

and addition to existing structures are promoted; 
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■ Clause #1 continued ; 

the average end sale prices of units created by 
\ these methods would be slightly less than those of 

; similar-sized units created by total redevelopment; 

if left to private market activity, rehabilitated or 
redeveloped units would cost more than most current 
I residents could afford to pay: 

if existing federal and provincial assistance pro- 
grams could be made available, a non-profit organi- 
zation could provide rehabilitated and infill units 
at prices affordable by most residents, with only 
minimal new programs required in some circumstances; 

such an organization, composed of residents and 
perhaps others , could be formed and could operate 
with the benefit of lessons learned from similar 
projects in the past." 

The following people appeared and spoke respecting the Fairview 
Slopes redevelopment: 

i Mr. Sydney Portner, President, 7th Avenue Co-operative Housing 

! Association . . . Brief dated December 4, 1974 file 

j 

Mr. C. F. Jacobs, Fairview Residents Owners Association 

Ms. Ann Jarrell, FRACAS - Fairview Residents Association and 
Community Action Society 

Mr. Ron Sterne, Fairview resident 

' Ms. Shirley Schmid, Director of the United Housing Foundation 

Mr. Roger Tallentire, President, Fairview Resident Owners 
Association . . . Brief filed. 

Mr-. William Rhone, President, Fairview Property Owners Association 


The basic points raised by the delegations dealt \ifith rezoning, 
infill, co-operative housing, the possible displacement of low-income 
residents, parking problems, and the deplorable condition of the 
neighbourhood (pot holes, poor lighting, etc). 

Questions were asked of the Consultant and the various speakers 
during their presentations. 

The Chairman thanked the people for their participation in the 
meeting and stated their comments had been noted. 


The meeting adjourned at approximately 9:50 p.m. 


m WliilOi kGlCll SEE FAGE(5)^, 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 

December 5, 19 74 


A meeting of the Standing Committee of Council on Finance 
and Administration was held on Thursday, December 5, 1974 in 
No. 2 Committee Room, third floor. City Hall at approximately 
11:00 a.m. 

Present: Alderman Bowers (Chairman) 

Aldermen Linnell, and Volrich 

Absent: Alderman Harcourt ( on civic business ) 
Clerk: Marilyn Clark 


RECOMMENDATION : 

1. Policy - Operation of Archives and Records Division of the 
City Clerk's Department 

On January 10, 1974 the Finance Committee requested that 
the City Clerk prepare a comprehensive report defining the 
function of the Archives, present level of service, public 
response and use of the Archives, and projection of future 
growth. 

Council on October 22, 1974, dealt with this in part, 
when considering a Manager's report dated October 18, 1974 in 
regard to the staffing requirements of the Archives, particularly 
in the area of preservation of historical documents and in pro- 
viding extended hours of opening. 

The Committee had for its consideration this day, a report 
from the City Manager (circulated) dated November 28, 1974. 

The City Clerk and the Archivist expressed to the Committee 
their concern as to whether or not the Archives is presently 
being operated within the framework of Council's 1971 statement 
of purposes and objectives for the Archives. The City Clerk 
commented that if redirection is necessary, now is the time for 
that redirection. The question: Should the Archives be a vault 
for the storage of records and Archival material or should it 
be a place of interest for a wide cross-section of the public and 
a living memory of Vancouver's past? 

The Committee considered the report of the City Manager and 
after considerable discussion, your committee, 

RECOMMENDS , 

a) THAT the present level oC service in the Archives 

Division of the City Clerk's Department be continued 

for now and that the City Clerk be requested to provide 

Council with a forecast of the needs, programs and 

technical equipment which will be required by the Archives 

over the next 5 years in pursuit of the objectives as 

laid down for the Archives Division by City Council on Nov. 23, 


1971. 
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Clause 1 Continued 


b) THAT the City Clerk be authorized to set up an Archives 
Advisory Committee along the lines mentioned in the 
report with a report back to the Committee outlining 
more specifically the function of this advisory group. 

c) THAT the assistance of public groups in the educational 
and public relations program be solicited, subject to 
prevailing Union agreements. 

d) THAT the Mayor be requested to appoint a small Committee 
including the City Manager in an endeavor to establish 
and maintain an Archives Photographic Centre with the 
cooperation of the Museums and the Library. 


The meeting adjourned at 11:50 a.m. 
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REPORT TO COUNCIL 

STANDING COMMITTEES OF COUNCIL 
ON CIVIC & COMMUNITY DEVELOPMENT 


IE" 


December 5» 1974 

A joint meeting of the Standing Committees of Council on Civic 
and Community Development was held in the No. 1 Committee Room, Third 
Floor, City Hall on Thursday, December 5, 1974 at approximately 
11:50 a.m. 


PRESENT ; 


ABSENT: 


CLERK : 


Alderman Hardwick (Chairman) 
Aldermen Bowers, Harcourt, Marzari, 
Massey and Vol rich 

Aldermen Linnell, Pendakur and 
Rankin 

M. Cross 


lo West End Planning Program 

The Committee considered a report dated November 21, 1974 sub- 
mitted by the Director of Planning, the Director of Social Planning 
and the City Engineer, upon advice of the West End Planning Team. 

Mr. John Coates of the Planning Department advised the Committee 
of work to date regarding the West End Planning Program and outlined 
the duties of the staff presently working on the Team. The pre- 
planning and planning stages are basically completed but important 
implementation tasks remain, i^e. those related to zoning approval, 
overall planning policies, daycare, housing, etc. Mr. Coates stated 
that the existing Team staff, two fiill-time and two part-time; could 
handle the work remaining. The office at 172 5 Davie Street is to 
be closed at the end of 1974* 

Discussion centred around whether there should be smaller office 
accommodation found in the West End or whether the Team should work 
from City Hall for the final implementation stage. The question of 
staffing was discussed at great length. The Committee agreed that an 
area planner within the present complement of the Planning Department 
should be assigned full time to the West End. Other staff needs should 
be reported back by the Director of Planning. 

I Mr. W. H. Curtis, City Engineer, stated that although no Engineer 

I would be specifically assigned to the Team, the Department would be 

available on a continuing basis when needed. Mr. Curtis outlined 
j briefly the Engineering services already completed and currently in 

progress in the West End. 

RECOMMENDED 

! 1. THAT responsibility for the West End Planning Program 

be transferred to the Planning Department. 

2. THAT the Director of Social Planning transfer admini- 
strative responsibility for existing office and budget 
functions of the West End Planning Centre to the 
Director of Planning. 

3. THAT the existing site office at 1725 Davie Street be 
closed; the Director of Planning to report back on 
possible participation of the West End Planning Team 
in the Robson Street Services Centre. 

4. THAT the Director of Planning report back to the Civic 
Development Committee on December 12, I974 with respect to 
staff requirements for the West End Planning Program; any 
permanent staff to be within the present complement of the 
Department. 


The meeting adjourned at approximately 1:2 5 p.m. ^ 
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ON CIVIC DEVELOPMENT AND FINANCE & ADMINISTRATION 


2: 


December 9, 1974 


A joint meeting of the Standing Committees of Council on 
Civic Development and Finance & Administration was held on Monday, 
December 9, 1974 at approximately 9:00 a.m. in the No. 1 Committee 
Room, third floor. City Hall. 


PRESENT : 


ABSENT 


CLERK 


Alderman Bowers (Chairman) 
Aldermen Harcourt, Hardwick, Linnell and 
Massey 

Aldermen P^ndakur and Volrich 
G. Barden 


RECOMMENDATION 

1. Procedures to Implement Development 
Control in the Downtown Area Zoning 
Districts C-5, CM-1, and CM- 2 

The Committees had for consideration a report dated December 5, 
1974 prepared by the Director of Planning, an extract from the 
Minutes of the Technical Planning Board meeting of December 5, 197 4 
giving comments of City officials, and a memorandum dated December 
6, 1974 from the Director of Social Planning distributed at the 
meeting (copy attached). A report dated November 27, 1974 from 
the Director of Planning, submitting comments received and other 
related matters on the development control proposals contained in 
the "Report for Discussion", had been discussed informally on 
Friday, November 29, 1974 (copies of above reports on file in 
the City Clerk's office). Also noted was a report dated Decem- 
ber 6, 1974 from the Vancouver City Planning Commission recommending 
approval in principle of the process as outlined by the Director 
of Planning. 

The Director of Planning spoke to his recommendation that 
City Council favourably consider a development control system with 
the City Planning Department as the main administrative group; 
with a civic staff Development Permit Application Committee and a 
Development Permit Board of mixed staff, expert and lay member- 
ship and meet in public. The Director of Planning explained the 
existing and proposed development control procedures outlined on 
Diagram 1/74 (attached) . The major differences between the system 
which now operates and the one proposed is that the decisions on 
development permit applications would be made by the Development 
Permit Board, not the Director of Planning. The role of the 
Vancouver City Planning Commission and the Design Panel are also 
altered in the proposal. 

It was noted t.h(,'' City would not normally bv seekintj Charter 
amendments in 1975, Therelore, any Development P(?riiiit Hoard com- 
prising other than city olticials could not be constituted to 
make decisions before the latter part of 1976. 

The Committee discussed public participation and it was 
stressed that this should take place at the preliminary discus- 
sion stage. The Committee also stressed the need to keep the pub- 
lic informed and it was suggested this could take several lorms , 
such as posting notices on a proposed site indicating type of 
development under consideration; news[)aper advertisements; or 
notification letter. After I urthor discussion, it was 
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Clause No. 1 (continued) 
RECOMMENDED 

A. THAT the proposed processing procedure as shown on 

Diagram 1/74 be approved, incorporating the following: 

(i) That the Development Permit Board comprise: 
3 City Officials - Director of Planning 

- Director of Social Planning 

- City Engineer 

These officials would be the approving authority. 

The meetings would be in public — and sitting with 
them at the same meetings in an advisory capacity 
would be the following members appointed by Council: 

2 representatives from the Development Professions 
2 representatives from the Development Industry 
2 Members of the Public at large 

(ii) The Development Permit Board select its own Chairman 
from the nine members. 

(iii) That this procedure initially apply to the Downtown 
peninsula, including the West End, the waterfront, 
and False Creek 

(iv) That the relationship between the Development 

Permit Board and City Council be similar to the 
relationship of the former Technical Planning 
Board and City Council; meaning that Council would 
be in an advisory position to the Development Per- 
mit Board. 

(v) That Council approve in principle the implementa- 
tion of a public information system for the general 
public, local area groups, including the Downtown 
Guidance Panel, at the preliminary discussion stage 
on major developments. 

Implementation details to be submitted with the 
completion of the Guidelines and revised By-laws 
on the Downtown Plan scheduled for report by the 
Director of Planning on March 27, 1975. 

(vi) That the Director of Planning consult with the 
three relevant professions, i.e. Architectural 
Institute of B.C., Association of Professional 
Engineers of B.C. and B.C. Society of Landscape 
Architects, on the role of the Design Panel. 

B. THAT the Director of Planning also include the following 
items in his March 1975 report on the Downtown Plan: 

(i) Ways to differentiate between major and minor 
developments ; 

(ii) A formal way of involving the Director of Social 
Planning and the City Engineer at the preliminary 
discussion stage on major developments; 

(iii) Timing and scheduling of appeal procedures; 

(iv) Anticipated time schedule for developer from start 
of application to completion. 

C. THAT the reports be received. 


The meeting adjourned at approximately 11:45 a.m. 


FOR COmai ACTiO^ SEE PAGE(S) . ../?£.£ 
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Regular Council, July 14, 1970 2 

REPORT REFERENCE 

1. Deputy Director of Planning General Report: Gastown, 

and City Engineer Chinatown 

Recommendation No. 1 

The Deputy Director of Planning filed a memorandum dated 
July 13, 1970. 

FOR COUNCIL ACTION SEE COUNCIL MINUTES DATED 
JULY 21, 1970 


2. Deputy Director of Planning Development Permit Appli- 

cation and Rezoning: 
Fairview Slopes Area 

FOR COUNCIL ACTION SEE BELOW 


UNFINISHED BUSINESS 
1 . General Report: Gastown, Chinatown 

(a) Application to Rezone 

It was agreed to defer consideration of this matter to 
consideration of "Motions" later this day. 

(b) Studies 

It was agreed to defer consideration of this matter to 
consideration of "Motions" later this day. 


2. Development Permit Application and Rezoning: 
Fairview Slopes Area 


The Council further considered Board of Administration report 
(Building and Planning matters), Clause 5, dated July 3, 1970 
regarding development permit application for 605 West 8th Avenue, 
being within the Fairview Slopes area. At the last meeting this 
permit was withheld pending an explanatory report by the Director 
of Planning on the application and the rezoning application in 
respect of the Fairview Slopes area. 

MOVED by Aid. Adams, 

THAT Clause 5 of the report of the Board of Administration 
(Building and Planning matters), dated July 3, 1970, be adopted. 

— CARRIED 

DELEGATION MATTERS 

It was agreed to defer the following matters pending the 
hearing of delegations later this day: 

(a) Grant: B.C. Civil Liberties Association 

(b) Grant: Vancouver Neurological Centre 

(c) Tenders: Supply and Delivery of Water Pipe 

(d) Itinerant and Transient Youth: Beatty Street Armoury 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON 
HOUSING 


December 10, 1974 

A meeting of the Standing Committee of Council on Housing was 
held in the No. 1 Committee Room, Third Floor, City Hall, on Tuesday, 
December 10, 1974, at 10:00 a.m. 

PRESENT: Alderman Harcourt, Chairman 

Alderman Rankin 
Alderman Volrich 

ABSENT: Alderman Massey (Civic Business) 

CLERK: R. Demofsky 

The Minutes of the meeting of November 26, 19 74, were adopted. 

RECOMMENDATIONS : 

1 . Strata Title Applications 

The Housing Committee at its meeting of May 28, 1974, when 
considering a Board of Administration report on Strata Title Applications 
noted that there was a Bill before the Provincial Legislature which 
would result in changes to the Strata Titles Act. It was agreed to 
table discussion on this report until the Bill was circulated to the 
Committee Members. 

Submitted for the Committee's consideration was the above noted 
report of the Board of Administration on Strata Title Applications. 
(This report is on file in the City Clerk's Office.) The Director of 
Legal Services today advised that due to recent changes in the Strata 
Titles Act, many of the items outlined on the above noted report were 
no longer within the City's control. 

RECOMMENDED, 

A. THAT the Director of Legal Services study the Board of 
Administration report on Strata Title Applications dated 
April 9, 1974, in view of the recent changes to the Strata 
Titles Act and report back. 

B. THAT Council establish a policy of free garbage removal 
from condominiums as is currently in effect for single 
family dwellings and duplexes. 

2 . Hotel Usage of Apartments in the West End 

Submitted for the Committee's consideration was a report from the 
Director of Planning dated December 4, 1974, regarding apartment and 
hotel usage in RM Districts. 

In the discussion which ensued it was noted that the use of 
apartments, which were located in apartment zoned areas, as hotels, 
was a non-permitted use and against the Zoning By-law. Also, that if 
apartments are renting rooms on a daily basis, a 5% tax on the rental 
of these rooms would have to be remitted to the Provincial Government 
in Victoria. 

Mr. J. Wittin and representatives of the West End Planning Team 
advised that they were in receipt of information from Stanley Park 
Manor, 1915 Haro Street, and Shato Inn, 1825 Comox Street, advising 
that rooms are rented on a daily basis and that a 5% tax would be 
charged. 

Following an extensive discussion it was, 
RECOMMENDED, 

A. THAT Council request the owners of the Stanley Park Manor, 1915 
Haro Street, and the Shato Inn, 1825 Comox Street, to appear 
before Council to show cause why their business licenses should 
not be suspended. 

Cont'd . . . 
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B. THAT Council request the Provincial Department of Travel 
Industry to require a City Hotel License before granting 
ATA approval. 


3 . Downtown Eastside Relocation 

At the Housing Committee meeting of October 15, 1974, when 
dealing with a report on tenant relocation in the core area, it was 

RESOLVED, 

"THAT the discussion on the relocation service be tabled 
to a further meeting of the Housing Committee pending a 
report back from the Director of Social Planning on a more 
appropriate relocation service." 

The Committee considered a report from the Director of Social 
Planning dated December 9, 1974, regarding Downtown Eastside Tenant 
Relocation which stated in part: 

"While it is difficult to define any further than previously 
reported, the numbers of dislocated persons requiring help now 
or the potential requiring help over the next six months, 
discussions with active social workers in the area indicates 
a substantial increase in requests for housing aid. In their 
opinion the vacancy rate has been significantly reduced by loss 
of units and an influx of winter transients. 

The major asset of any relocation service is vacancies. The 
issue in the Downtown Eastside is further complicated by the 
necessity for these vacancies to be in hotels and rooming 
houses that conform to the Civic by-laws. It is not clear at 
present whether sufficient vacancies of a conforming nature can 
be found; however, should relocation staff be unable to relocate 
individuals in a conventional manner, staff will still be required 
to organize emergency accommodation among existing agencies. 

The YWCA Rooms Registry operating in the Downtown and Core Area 
has over the past years developed numerous contacts with owners 
and landlords and extensive lists of accommodation of a hotel 
and rooming house nature. An extension of these activities 
into the Downtown Eastside appears natural and would provide the 
new service with the advantage of both experience and possible 
vacancy listings in the Downtown area. The YWCA also has a 
branch office in the Downtown Eastside on Pender Street which 
has extensive contacts with staff of other Downtown Eastside 
Agencies; 

Relocation in the Downtown Eastside will involve staff visiting 
hotels and rooming houses that are closing, contacting tenants, 
arranging alternative accoiranodations (including rent advances as 
necessary) and arranging transportation and moving of personal 
effects (if necessary) . If the vacancy rate falls well below 
demand staff will have to arrange emergency shelter in cooperation 
with the City and local agencies. Staff should have funds to 
reserve and hold rooms as required. 

Council, at its regular meeting on April 2, 1974, adopted the 
following motion: 

"That the YWCA be given a grant of $40,000 as per budget attached 
and Appendix I of Social Planning Department report on YWCA and 
Vancouver Rental Aid Housing Relocation Proposal, dated March 11, 
1974, to develop and expand their present housing registry and 
relocation services over the next twelve months. 

Further, that the YWCA grant be conditional on agreement from 
them to : 

(a) extend service priorities to senior citizens, handicapped 
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persons, families on low and fixed incomes, and persons in 
emergency situations. 

(b) through Rental Aid, make all housing listings and related 
services available to the various local housing registries 
in City Information Services. 

In order for the YWCA to carry out a program as described above in 
the East side area, additional administrative costs will be incurred 
over and above those associated with their present operations." 

During the discussion which ensued a representative of the Red 
Door Rental Aid suggested that before a further grant was given to 
the Y.W.C.A., the City should investigate the service presently being 
provided. The Chairman advised that the City would be assessing the 
services in January, 1975, in view of a Provincial grant for a City 
relocation service. 

A representative of the Y.W.C.A. advised the Committee that they 
had assisted approximately 8,500 people in finding accommodation since 
January 1, 1974. 

A representative of the Social Planning Department advised that the 
Y.W.C.A. with its extensive experience and knowledge in this field could 
provide a more effective service than the City. 

Following further discussion, it was 

RECOMMENDED, 

A. THAT, as an extension of its present Rooms Registry, the Vancouver 
Y.W.C.A. be given a grant of $28,771, and that funding for this 
purpose be approved by Council in advance of the 1975 budget to hire 
and supervise three additional staff through the Rooms Registry 
to undertake a special six month project (January 1 to June 30, 
1975) of relocation aid in the Downtown Eastside area. 


B. THAT the grant be disbursed for the following: 
SALARIES 

1) Senior Worker December 1974 (2 weeks) $413 

6 months (? $827 4962 ..$5,375 

2) Two Workers 6 months @ $722 x 2 8,664 

3) Clerical Worker 6 mths @ $301 p.m. (half time) 1,806 
Fringe Benefits (9%) 

Transportation - Staff $600, Clients $2,000 

Advance Rent Fund 

Contingency 


$15,845 
1,426 
2,600 
4,000 
1,000 


Administration Costs 

Office space $900 

Telephone 150 

Office Equipment & Supplies 200 

Publicity & Recruitment 250 
Accounting office & audit. 
Insurance & supervisory 

support 2,40 


3,900 


$28,771. 00 


C. THAT an application for CAP funding will be made on the 
following basis : 
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TOTAL GRANT 
CAP SHAREABLE 
CAP RECOVERABLE 


$28,771 
19,871 
9,935. 50 


NET CITY EXPENDITURE $18,835.50. 


D. THAT the grant is conditional upon 

a) a commitment to a full six month period 

b) the Y.W.C.A. is responsible for employment and 
supervision of staff, the administration of the 
budget, and the direction of the service in 
consultation with the Social Planning Department. 

c) priority to long term residents of the Downtown 
Eastside displaced by hotel or rooming house 
closures 

d) recognition by Council that sufficient vacancies 
of a conforming nature may not be found and other 
emergency action requiring Council deliberation 
and action may be necessary. 


4 . PENTA Co-operative Housing "22nd Avenue and Camosun Street" 

The Chairman advised that he had recently met with representatives 
of the Planning and Engineering Departments to discuss this housing 
project. It was noted that two major problems were: services (opening 
20th Avenue, sewer and water lines) and land costs. The Housing 
Planner submitted a report dated December 10, 1974, which outlined 
Planning and Engineering Department comments on the area under con- 
sideration, density, site consolidation, and conditions of acquisition. 

Representatives of the PENTA Society advised that if 20th Avenue 
was not extended to Camosun Street, and the entire site could be 
developed, approximately 40 units could be constructed on the 19 lots. 
However, if 20th Avenue was opened they would only be interested in 
the 13 lots south of 20th Avenue and would be willing to pay 
approximately $300,000 for this site. 

RECOMMENDED, 

A. THAT the report of the Housing Planner outlining comments 
from the Planning and Engineering Departments on the 
housing site on Camosun Street between 19th and 20th 
Avenues, dated December 10, 1974, be received. 

B. THAT the PENTA Co-operative submit site plans to the Director of 
Planning for consideration at the proposed density of 20 units 
per acre. 

C. THAT the PENTA Co-operative be responsible for applying for 
rezoning of the site. 

D. THAT this matter along with the site plans be referred 
to the Supervisor of Property and Insurance for a report 
back on conditions of acquisition. 


5. Senior Citizens Housing Proposal 

Submitted for the Committee's consideration was a letter from 
the Vancouver Chinatown Development Association dated November 14, 
1974, regarding the site at the south-east corner of 22nd Avenue 
and Renfrew Street at Boyd Diversion for a proposed 34 suite senior 
citizen housing development. 

The Supervisor of Property and Insurance advised that work on 
the diversion had been completed and that the site would be ready 
for consolidation shortly. 


INFORMATION : 
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RESOLVED, 

THAT the Supervisor of Property and Insurance report 
back on the status of this matter. 


6 . U.N. Demonstration Proposal 

Submitted for the Committee's consideration was a draft of a 
United Nations Demonstration Proposal dated December 2, 1974, entitled 
"Making Skid Road a Viable Community". This proposal, which was 
submitted by the Housing Planner, and is one file in t he City Clerk's 
Office, outlined the problem in the Skid Road area, suggested 
solutions and outlined a continuing comprehensive programme. 

RESOLVED, 

THAT the above noted proposal be received and referred 
to appropriate City staff for comments. 


7 , Fireproof Mattresses 

Submitted for the Committee's consideration was a report from the 
City Manager dated December 5, 1974, regarding fire retardant mattresses. 
The report stated in part: 

"None of the local mattress manufacturing plants make a 
fire proof mattress. However, an eastern manufacturer 
does make one which is advertised for sale at $249.88 for 
a twin size unit and $279.88 for a full size unit. The 
fire retardant capability of this mattress was demonstrated 
to the Fire Warden Branch and they report that it does 
appear to resist fire very well. 

Hotel owners pay about $32.00 for an ordinary mattress at 
the present time. It is possible to get a mattress with a 
fire retardant ticking and a local company in the flame- 
proofing business is of the opinion that removable mattress 
covers could be treated and made fire retardant for about 
$3'. 00 each. 

No test information is available on the value of these latter 
methods. Since the padding in the normal mattress is highly 
combustible it is likely it would be ignited by a cigarette 
regardless of the fire retardant ticking or mattress cover. 

From an enforcement point of view it is imperative that a 
method of labelling be devised that would clearly indicate 
the removal of the fire retardant qualities of the material 
if dry cleaned or laundered since this fire retardant treatment 
will leach out under these conditions. The Fire Warden has 
written to the Consumer Product Safety Commission, Washington, 
D.C. , U.S.A., on July 2nd, 1974 for a copy of their 
•regulations re: "mattress flammability standards" which 
became effective on June 7th, 1973. No reply has been 
received to date. " 

The Director of Environmental Health advised that fire 
retardant mattress covers presented considerable problems when wet 

and when in need of repair. The Chief Fire ^ar(^en adviped that 
he was making further inquiries for additional information on this 

matter. 
RESOLVED, 

THAT the Clerk write to the B. C. Research Council to 
determine costs involved in testing fire retardant 
materials . 


Cont'd . . . 
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8. Self-help University Housing 

Submitted for the Committee's consideration was a "Self-help 
University Housing" proposal dated November 26, 1974, from the 
University of British Columbia Alma Mater Society Spearhead Committee 
on Student Housing. This proposal is on file in the City Clerk's 
Office. 

In the discussion which ensued, it was noted that this project, 
which would involve energy generation, ecological conservation, new 
materials, and new methods of construction, was an experiment to try 
to change requirements of the National Building Code. 

Following discussion, it was 

RESOLVED, 

THAT the proposal be received with interest. 


At this point in the meeting Alderman Rankin left, and there 
being no quorum present, the following is submitted by Alderman 
Harcourt, Chairman, and Alderman Volrich, Member of the Housing 
Committee for Council's CONSIDERATION. 


CONSIDERATION ; 

9. Adora Court Rooms - 466-468*5 Union Street and 
Boulder Rooms 1-9 West Cordova Street 


i. Adora Court Rooms 

The Committee considered a letter from Sue Lum dated 
November 15, 1974, requesting that the Adora Court Rooms 
at 466-468% Union Street be exempt from compliance with 
the Fire By-law and a report from the Chief Fire Warden 
dated September 19, 1974, which stated in part: - 

"Mrs. Lum stated that this notice was given after 
an inspection by the Health Inspector, Mr. K. Nashlund, 
indicated that this area may not be allowed to be used 
for residence at some future date due to apparent 
deficiencies in natural lighting and ventilation. 

A phone conversation with Mr. Nashlund confirmed this 
statement. 

The total number of rooms used for residence after 
f October 15, 1974 will be 13 rooms.- 

With the completion of all the Strathcona Redevelopment 
work it would seem reasonable to exempt this building t 
from compliance with the Fire By-law, Section 38." 

f- 

Due to the fact that the Lodging House By-law was^ also involved 
in this particular situation it was, * 

RESOLVED, 

THAT the Medical Health Officer report back on 
the situation in this building. 

ii. Boulder Rooms 1-9 West Cordova Street 

The Committee considered letters from Mr. L. H. Killam, 
dated September 23, September 30, and October 1, 1974, 
requesting permission to close three rooms, and thus be 
exempt from Fire By-law requirements. Also, considered 
was a report from the Chief Fire Warden dated October 10, 
1974, which stated in part: 
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"An inspection was recently made of the premises by 
Captain Bayntun and Fire Warden Cameron in company 
with Mr. Killam. At that time it was determined that 
there were 21 rooms available, but only 19 occupants, 
with 2 rooms used for storage. Further, 3 rooms had 
previously discontinued for residential use, one to 
provide direct access to the fire escape and two were 
combined to provide lounge facilities. 

Mr. Killam suggests hardship under the present circum- 
stances and I would presume this is a matter for 
council's judgment." 

RESOLVED, 

THAT the above noted correspondence be received 
and permission to close the rooms be denied. 


10 . Fire By-law Appeals 

i. Ambassador Hotel, 773 Seymour Street 

The Committee considered a letter from Mr. K. J. Campbell 
dated September 9, 1974, which stated in part: 

"We would like to point out that the life expectancy 
of this building is about two years. Considering the 
development that is taking place in this neighbourhood 
it can be assumed that this building will, in the not 
too distant future, be demolished." 

The Committee also considered a report from the Chief Fire 
Warden dated September 23, 19 74, advising that in view of 
Mr. Campbell's situation the Fire By-law does not permit 
his department to grant an extension of time for compliance. 

RESOLVED, 

THAT the above noted correspondence be received. 

ii. 208-210 Carrall Street 

The Committee considered an October 1, 1974, letter from Mr. K. 
Cristall, legal representative for Mr. Gee Wah, owner of 
the hotel at 208-210 Carrall Street, which stated in part: 

"It remains our opinion that the building situated 
at 208-210 Carrall Street does not come within the 
purview of Section 38 of the Fire By-law*" 

The Committee also considered a report from the Chief Fire 
Warden dated August 29, 1974, which advised that the 
building does have three storeys and is occupied with more 
than 20 rooms for residential purposes. It concluded by 
stating that the building was a fire trap and that co- 
operation of the occupants and the operator had been poor. 

RESOLVED, 

THAT the above noted correspondence be received. 


11. Rezoning of 1280 Nicola Street 

The Housing Committee at its meeting on November 26, 19 74, when 
dealing with the progress report on housing projects. 


Cont'd . 
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RESOLVED , 

"THAT the Zoning Planner be instructed to report back 
to the next meeting of the Housing Committee on placing 
the rezoning of the site at 1280 Nicola Street to CD-I 
before a Public Hearing |Ln mid-December, 1974." 

The Housing Planner advised that the next Public Hearing would 
at the end of January, 1975, and that this rezoning matter would be 
considered at that time. 


The meeting adjourned at approximately 12:40 p.m. 


* * * 
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STANDING COMMITTEE OF COUNCIL 
ON SOCIAL SERVICES 


A special meeting of the Standing Committee of Council on Social 
Services was held in No. 1 Committee Room, third floor. City Hall, 
on Tuesday December 10, 1974 at 1:00 p.m. 


RECOMMENDATION 

1 . Pofi Bar, 1716 Charles Street - Complaints of Neighbours 


The Social Services Committee on October 3, 1974, after 
hearing complaints from Mrs. A. McKenna and Mrs. D. Wootton 
and the submission of the Pofi Bar, Manager, Mr. Bresciani, 
resolved: 

"THAT the Police Department be requested to appear 
before the Social Services Committee with its file 
on the Pofi Bar and that the Social Planning Depart- 
ment be asked to conduct a general investigation of 
the problems between the residents of the area and 
customers of the Pofi Bar and report to an early 
meeting of the Standing Committee of Council on Social 
Services . " 

The Committee had before it a City Manager's report dated 
November 29, 1974, (circulated), in which the Director of Social 
Planning recommended that the Committee advise the Director of 
Planning not to renew the license of the Pofi Bar, 1716 Charles 
Street, at its present location. 

The Police Department spokesman said that Police records 
going back to May, 1974, show that most complaints in the area 
have been regarding parking and noise and that there has been 
no problem of a criminal nature. 

Residents of the area reiterated their earlier complaints 
of parking problems and noisy customers disturbing the peace and 
quiet of the neighbourhood as late as 4:00 a.m. 

During consideration the Committee noted that 1716 Charles 
Street is zoned commercial but would be more suitable for a 
neighbourhood grocery store or a barber shop rather than a 
specialty restaurant which draws customers from outside the im- 
mediate neighbourhood. 

It was the concensus of the Committee that a use such as the 
Pofi Bar should not be located so close to a residential area. 

Following discussion it was. 


PRESENT: 


Alderman Rankin, Chairman 
Alderman Marzari 
Alderman Hardwick 
Alderman Gibson 


COMMITTEE 
CLERK: 


H. Dickson 
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RECOMMENDED 

THAT Council instruct the Chief License Inspector 
not to renew the business license of the Pofi Bar, 
1716 Charles Street, at its present location and 
that the Director of Permits and Licenses be asked 
to assist in finding new accommodation for the Pofi 
Bar. 

INFORMATION 

2. Society For Education, Action, Research and Counseling 
On Homosexuality (S.E.A.R.C.H.) 

Representatives of the above group read a brief which pointed 
out that until October of last year so called "Gay Clubs" had 
operated in the City as unlicensed bottle clubs and that in October 
of this year a decision was made by City authorities to enforce 
various by-laws and statutes as they apply to such clubs. 

The Society presented a list of seven recommendations which if 
implemented would allow such clubs to continue operation. 

A spokesman for the Police Department said that for a number 
of years Police and other authorities would not enforce various 
by-laws and statutes on unlicensed bottle clubs because of an 
interpretation by the Prosecutor's office that because the clubs 
are private. Police and other authorities had no control over them. 

The Police spokesman stated further that due to a recent change 
in policy, the bottle clubs were given time to comply with the 
various regulations and apply for the proper licenses. 

It was stated further that none of the"Gay" bottle clubs have 
been charged with any offences. 

It was the concensus of the Committee that such clubs should 
be licensed and treated the same as any other licensed club, 
and that the recommendations brought forth by (S.E.A.R.C.H.) can 
be used as a foundation for treating"Gay "clubs on the same basis 
as any other club. 

It was pointed out by the Police spokesman, however, that the 
Police would have free right of access to these clubs if they are 
licensed and that the clubs, whenever uniformed policemen visited 
them in the past, complained that their patrons were alarmed by 
the presence of uniformed policemen. 

Following discussion it was, 

RESOLVED 

THAT the Committee receive recommendations 1,2,3,4,6 and 7. 
that reconunendation 5 be deleted and that these recommendations 
be forwarded to the Social Planning Department which, in 
consultation with Police of f icials ,will work out a program 
for licensing-Gayclubs and that the Social Planning Department 
may report back to the Social Services Committee on any 
problems encountered in working towards tliis objective. 

The Meeting Adjourned at 2:00 p.m. 
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COMMUNICATIONS OR PETITIONS 

1. Delegation: 

Garibaldi Olympic Development Association 

Pursuant to request received, it was agreed to receive a 
delegation from the Garibaldi Olympic Development Association at 
the next meeting of Council. 


2 . 1971 Centennial Project 

A communication was noted from the Vancouver Museums Associ- 
ation recommending that the Vancouver Centennial Project for 1971 
be 'the construction of an addition to the Vancouver Centennial 
Museum to house the City Archives and additional storage space 
for the Museum ' . 


MOVED by Aid. Wilson, 

TELAT this communication be received and referred to the 
Special Committee re Centennial Projects. 

- CARRIED 

MOVED by Aid. Phillips, 

THAT the Special Committee be requested to report to the 
next meeting of Council on the various Centennial proposals 
which have been submitted to date. ranPTTrn 


At this point the Council recessed at approximately 10:40 a.m. and 
reconvened at approximately 11:25 a.m. following an 'In Camera' 
meeting in the Mayor's Office, 


3 . Roof Signs (Neon Products Limited) 


The City Council, on July 9th, received a Board of Adminis- 
tration report in respect of three outstanding applications of 
Neon Products Limited for roof signs at the following locations: 


8593 Granville Street 
1541 West Broadway 


At that time the Council noted there is a proposed amendment 
to the Zoning and Development By-law for consideration at a Public 
Hearing which, if finally passed, would not permit such signs to be 
constructed , 


The Council, on July 9th, passed a motion that these develop- 
ment permit applications be withheld pending the Public Hearing. 

Neon Products Limited, under date of July 9th, submitted 
information in furtherance of their request for approval of these 
three development permit applications. 

Alderman Bird raised the point of construction of a roof sign 
by Neon Products Limited at 3406-10 West Broadway, 


It was agreed to defer the whole matter until a report is 
received later this day from the Building Department. (SEE PAGE 15) 
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REPORT TO COUNCIL 

VEHICLES FOR HIRE BOARD 

December 11, 1974 

A meeting of the Vehicles for Hire Board was held in the 
No. 2 Committee Room, Third Floor, City Hall, on Wednesday, 
December 11, 1974, at 10:00 a.m. 

PRESENT: Alderman Rankin, Chairman 

City Manager 

Director of Permits and Licenses 
Mr. K. Armstrong, City License 

Inspector 
Financial Analyst 

Superintendent of Traffic Detail, 

Mr. R. B. Cray 
Police Constable W. Davis, Taxi Detail 

CLERK: R. Demofsky 


1. Survey Report of the Vancouver Taxi Industry - 
Phase II - Licensing 

The Board considered a survey report of the Vancouver Taxi 
Industry - Phase II, dated October, 1974, submitted by The Thorne 
Group Limited. This report, which is on file in the City Clerk's 
Office, touched on such highlights as summary of findings and recom- 
mendations, the need for additional licenses, the method of distibu- 
tion for the new 25 additional taxi licenses "approved in principle", 
the fee to be established for additional licenses issued, and the need 
(if any) to revise the present annual license fee of $80.00. 

When reviewing this survey with the Board, the Chairman advised 
that the Vehicles for Hire Board had been studying this particular 
matter of issuing additional taxi licenses for some time and since 
no additional licenses had been issued since 1950 a decision had to be 
made to rectify the present problem. 

Mr. J. Minichiello, President of the Greater Vancouver Taxi 
Driver Employees' Association, submitted for the Board's consideration 
a brief entitled "Remarks on The Thorne Group Report". This brief, which 
is on file in the City Clerk's Office, basically opposed the issuance of 
any additional taxi licenses. However, Mr. Minichiello advised that 
he would agree in principle to the issuance of 25 additional licenses 
if the following conditions were met: 

" I . Taxi Traffic 

After examining the downtown area, we feel the following changes 
in the use of bus lanes and now restricted turns will increase 
our efficiency effectively. 

A. Burrard Street north bound. Under present restrictions 
we cannot turn left between the hours of 7:00 - 9:00 A.M. 
and 4:00 - 6:00 P.M. between Pacific and Georgia. This 
denies us access to the West end after coming across the 
Burrard Street Bridge, without using Hornby Street, which 
is backed up considerably due to the heavy amount of 
traffic. We do not suggest that you allow us all left turns 
here, but perhaps two, such as Burnaby , Pendrell or 
Barclay. 

B. Burrard Street southbound. The first problem here is the 
no left turn at anytime at Hastings Street. This denies 
us access to part of the business section without having 
to go several blocks out of our way and when traffic is 
heavy, this takes a good deal of time. The second problem 
is the time restricted turns all along Burrard. We would 
like to be able to make turns at say Helmcken and Drake, 
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which would give us access to Granville Street and Bridge. 
Otherwise we again have to go out of our way to use a 
street such as Thurlow or Bute. 

C. Granville Street. Just two items in connection with this 
Street; the first of which is the no left turn at Drake 
Street coming off the Granville Bridge. This restriction 
creates a terrific left turn jam at Davie Street. The 
other point is that we be allowed left and right turns out 
of the Granville Mall at every point, with the exception 
of Georgia Street due to the heavy amount of pedestrian 
traffic during the day. As buses and taxis are the only 
vehicles which are allowed in the Mall, we cannot foresee 
any traffic tie-ups due to these turns. 

D. Howe Street. Here we would like the use of the right hand 
bus lane and we would also like to be permitted right turns 
at Pender, Georgia, Nelson and Helmcken. 

E. Seymour Street. Here again we would like the use of bus 
lanes and be permitted the right turns where the traffic 
signs indicate no right turn at all. 

Due to the no right turn on Seymour and Howe Streets, we can 
be within a block or two of our pick-up, but could conceiv- 
ably have to travel 4-8 blocks out of our way to get there 
and in doing so when traffic is heavy, this constitutes a 
fair amount of time loss. 

F. Pender Street west bound. Here, we would like permission to 
turn left onto Howe Street. 

G. Hastings Street west bound. We would like left turns at 
Richards and Granville to get into the Mall. 

H. Hastings Street east bound. The only restricted turn we want 
here is at Homer Street. 

I. Georgia Street north bound. The only turn we want here is a 
left one at Howe Street. 

We would like to point out now, that if we are given the use of bus 
lanes, we will use them strictly for travel and turning, and not 
for the picking up or dropping off of passengers, as we could see 
delaying the buses for too long a period. 

A further reason for the use of bus lanes and unrestricted turns is 
the loss of time that we as drivers face and in our business time 
is money, as we are paid on a Commission Basis. Therefore, a 
drivers income would increase and of course the general public would 
have better service. 

II . Movement of All Traffic 

A. Burrard Street south bound. We would suggest the install- 
ation of an advance green light at Smythe Street, due to 
the amount of traffic turning left here. 

The other problem here is the one parking spot on the 
north-west corner of Burrard at Davie. If a car is parked 
here, a bottleneck is created by having the two right lanes 
move into one at the approach to the Burrard Bridge. 

B. Beatty Street north bound. Here we suggest no parking on 
the east side of this street between Georgia and Dunsmuir 
due to the number of vehicles turning left onto Dunsmuir 
to get to the Bus Depot. A clear right lane would permit 
cars not going to the Bus Depot, to carry on straight 
through. 
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C. Pender Street west bound. We find that the advance green 
light at Beatty is premature. In other words the lights 
at Abbott and Beatty both turn green at the same time and 
once you reach Beatty the advance green is no longer. 

D. Dunsmuir Street. In order to speed up traffic in general, 
we would suggest no parking at any time on the south side 
between Beatty and Thurlow. This would create a left turn 
lane all the way along and not impede traffic going straight 
through. " 

During discussion of his brief, Mr. Minichiello advised that there 
was presently an informal arrangement among taxi drivers whereby, 
during peak periods , a Vancouver cab in Vancouver with a North Vancouver 
passenger would transfer the passenger to a North Vancouver cab, with 
the passenger's approval. North Vancouver taxi drivers do the same 
for Vancouver taxis. 

He further advised that if a Vancouver cab was in North Vancouver 
it could only pick up passengers on a dispatch basis. The same 
applied for North Vancouver taxis in Vancouver. 

In conclusion, Mr. Minichiello advised that he would discuss the 
issuance of 25 additional licenses and the value limits for exchange 
of taxi licenses with representatives of the Vancouver Taxi Driver 
Employees' Association and submit their reaction to a later meeting of 
the Board. 

Mr. H. Fisher, a taxi driver, and Mr. Gaudreau representing 
approximately 20 taxi drivers with a minimum of 20 years experience, 
suggested that additional licenses should be issued on the basis of 
seniority. Licenses should be non-transferable for at least five 
years, and should be issued automatically to drivers with 20 or more 
years of experience. In conclusion, he stated that the issuance of 
35 additional licenses would be reasonable. 

Mr. J. A. Dawson, President of the Vancouver Taxi Cab Owners 
Association submitted a letter dated December 4, 1974, which stated 
in part: 

"It was noted, in particular, that the Phase II Report points 
out at least nine times that taxi service is inadequate at 
peak periods. We agree with this, but also note that on Page 2 7 
of the report, it is admitted that the conclusions therein 
have been based upon a somewhat perfunctory survey and are not 
the result of a detailed market survey. In our opinion, the 
effect of 50 additional licences issued in the manner finally 
recommended in the report will prove to seriously undermine the 
financial stability of the taxi industry. 

We feel that the most logical v\/ay to improve peak period service 
would be to issue the 25 licences already approved in principle 
by the Vehicles for Hire Board to the existing companies on a 
non-transferable basis. Any further action should be withheld 
until after a proper marketing survey has been made by an 
independent marketing research organization." 

He advised that the V.T.O.A. had requested Watts Marketing 
Research Limited to make an assessment of the present demands on the 
taxi industry serving Vancouver, and to develop forecasts on this 
demand. 

The Chairman advised Mr. Dawson that the above noted report must 
be submitted to the Vehicles for Hire Board on or before January 21, 
1975. A meeting to consider this report would be called in February, 
1975, with recommendations going to Council thereafter. 
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In answer to questions from the Board, Mr. Dawson advised that 
the above noted marketing survey report would clarify how dispatching 
services would be provided for any additional taxi licenses to be 
issued. 
RECOMMENDED, 

THAT the annual taxi cab license fee be increased to 
$150 and the annual transfer fee be increased to $10 
effective January 1, 1975, and the Director of Legal 
Services be instructed to prepare an amending by-law 
for Council on December 17, 1974. 


The meeting adjourned at approximately 11:25 a.m. 


* * * * 


fOn CGU?!::L ACTION SEE PACEfS) ...221 


SPECIAL COMMITTEE RE: 


VANCOUVER CITY PLANNING COMMISSION 
December 12, 1974 


A meeting of the Special Committee to Study the Role of the 
Vancouver City Planning Commission was held in the No. 1 Committee 
Room, Third Floor, City Hall, at 12:00 noon on Thursday, December 12, 
1974. 

PRESENT: Alderman Massey, Chairman 
Alderman Bowers 
Alderman Hardwick 
Alderman Pendakur 

CLERK: R. Demofsky 


RECOMMENDATION : 

At the meeting of this Special Committee re Vancouver City 
Planning Commission on July 24, 1974, it was: 

RECOMMENDED: 

"That the Chairman prepare a report to Council on the 
progress of the Special Committee to Study the Role of 
the Vancouver City Planning Commission to date and advise 
Council that the final recommendation of this Committee 
will be made in September." 

Vancouver City Council at its meeting on December 3, 1974, con- 
sidered a report of the Chairman, Special Committee re: Vancouver 
City Planning Commission dated November 29, 1974, and 

RESOLVED, 

"That the foregoing report of Alderman Massey, dated 
November 29, 1974, be deferred until the Council Meeting 
of December 17, 1974, and, in the meantime, the Vancouver 
City Planning Commission be asked to comment on the 
report. " 

The Committee this day considered the above noted report from 
Alderman Massey, dated November 29, 1974, recommending changes to t he 
Vancouver City Planning Commission. Also considered was a report from 
the Chairman and Members of the Vancouver City Planning Commission in 
response to Alderman Massey 's report, which stated in part: 

"the Commission would like to draw to the attention of 
the Special Committee the following motion which was moved, 
seconded and carried unanimously at the Commission meeting 
of Wednesday, December 4th, 1974: 

WHEREAS the function of the Commission is to advise 
Council, and 

WHEREAS the advice and functions as re-organized 
across the years have been deemed valuable by past 
Councils, and 

WHEREAS this Council will have a substantial change 
in personnel in 1975 and 1976, 

THEREFORE be it resolved THAT the Commission recommend 
that the new Council would be the appropriate body 
with which to discuss the role of the Commission." 

When considering the report of the Vancouver City Planning 
Commission the Committee noted that the main function of the Vancouver 
City Planning Commission should be to advise Council on an advisory 
basis (e.g. guidelines related to new. pro jects , by-laws, standards, 
etc.), but should not be involved in the implementation process. Thus 
the VCPC would play a long term role. 
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The Committee noted that it had been dealing with the matter 
of the role of the VCPC since July 11, 1974, and that eight of the 
present fourteen members of the VCPC would be changed in 1975, and 
that four members of Council would change and concluded that a 
decision and recommendations to Council should be made at this 
meeting . 

The membership of the VCPC is comprised as follows: one Alderman, 
one member of the School Board, one Park Commissioner, nine 
representatives appointed by Council, two representatives appointed 
by the Commission. 

The Commission noted that it had- been dealing with the matter of 
the Vancouver City Planning Commission since July 11, 1974, and in 
view of the fact that the 1975 Council would change and that changes 
to the VCPC were inevitable, it was important that a decision be made. 

(At this point in the meeting Alderman Hardwick left.) 

It was, 

RECOMMENDED, 

THAT the recommendations as outlined on the report of the 
Vancouver City Planning Commission be received. 

A representative of the Greater Vancouver Real Estate Board 
noted that a fresh approach for the Vancouver City Planning Commission 
was needed, and endorsed the recommendations as outlined in Alderman 
Massey's report. 

The Committee considered and dealt with Alderman Massey's report 
as follows: 

1 . Size of Vancouver City Planning Commission 

A representative of the VCPC advised that reducing the size of 
the present Commission would be acceptable so long as ad hoc 
committees, comprised of professional people, could be consulted 
when needed to ensure expert advice and guidance on particular 
matters . 

RECOMMENDED , 

THAT the Vancouver City Planning Commission be 
comprised of nine members with a quorum being five 
members . 


2 . Appointment to the Vancouver City Planning Commission 

It was noted that having an elected representative on the 
Vancouver City Planning Commission was beneficial in that it 
provided a closer liaison between the different bodies. Also, 
the Commission could appoint a Chairman to appear before Council 
on a regular (monthly) basis to make presentations. 

RECOMMENDED , 

A. THAT no elected representative shall be a member of the 
Vancouver City Planning Commission, however, the Commission 
may invite an elected representative of the School Board, 
Park Board, Council, or any other organization, to attend 
their meetings. 

B. THAT Council appoint a nominating committee chaired by 
the Mayor to solicit nominations and submit to Council 
a number of names greater than the number required for 
the VCPC. 
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C. THAT Council appoint seven members to the Vancouver City 
Planning Commission, the Commission, the Commission elect 
two additional members, and the VCPC elect its own 
Chairman every year. 


3 . Term of Office 
RECOMMENDED , 

i. THAT the Vancouver City Planning Commission members 
be appointed for two year terms, with members not 
permitted to serve more than two consecutive terms. 

ii. THAT the initial appointment of the newly constituted 
Commission be in 1975 with four members being appointed 
for the full four year term and three for a one year 
term. Subsequently, all appointments would be for two- 
year terms. 


4 . Responsibilities of the Vancouver City Planning Commission 

The Director of Planning noted that in the planning process 
it is imperative to have a continutal link with the public, 
and that the VCPC, through meetings and exhibits was providing 
this link very effectively, and free of political or 
bureaucratic constraints. By doing this they bring to the 
public attention the policies, issues, etc., effecting the 
City. 

RECOMMENDED, 

THAT the responsibilities of the VCPC be as follows: 

a) To consider and report to Council on any proposed 
Zoning By-law or proposed amendment to a Zoning By-law 
before adoption by City Council. 

b) To bring to the attention of City Council any matter 
relating to planning and development of the city which, 
in the opinion of the Commission, merits action on the 
part of Council. 

c) To review existing policies in relation to the objectives 
they were intended to achieve, and to review the object- 
ives themselves, but also to develop strategies for 
achieving such objectives. 

d) To review and discuss long term comprehensive 
planning issues. 

e) To periodically review zoning schedules and recommend 
ways of achieving City planning goals. 

f) To consider major projects or such other matters as 
Council may direct. 

g) To sponsor meetings for the purpose of exchanging opinions 
with the public on planning concepts. 


5 . Meetings 

Representatives of the VCPC voiced opposition to "In Camera" 
meetings . 

RECOMMENDED, 

A. THAT the Vancouver City Planning Commission be free to 
invite delegations and participants to appear before 
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it, and all department heads, or other representatives, 
should be available to participate in VCPC meetings. 

B. THAT the Commission be required to meet at least eight 
times a year at the call of the Chairman. 


6 . Remuneration 

During discussion of this matter the VCPC members stated that 
the receipt of an honourarium for members would not be necessary 
to induce participation. 


7 . Staffing 

Representatives of the Vancouver City Planning Commission advised 
that the present staffing situation of an executive co-ordinator 
and secretarial staff, was very acceptable, and this system 
provided a position of independence and kept up the required 
liaison with other departments. 

RECOMMENDED, 

THAT the only permanent staff attached to the VCPC 
consist of an executive co-ordinator, and the necessary 
secretarial staff. 


The meeting adjourned at approximately 2:42 p.m. 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 

December 12, 1974 

A meeting of the Standing Committee of Council on 
Finance and Administration was held on Thursday, December 12, 
1974, in No. 2 Committee Room, Third Floor, City Hall at 
approximately 2:30 p.m. 

PRESENT ; Alderman Bowers, Chairman 

Alderman Linnell, Harcourt, & Volrich 

CLERK; Marilyn Clark 



INFORMATION & RECOMMENDATION 

1. Local Initiatives Program, 1974/75 

On October 3, 1974, the Committee approved applications 
for 2 3 Local Initiatives Projects. The Committee had for its 
information and consideration this day, a report from the City 
Manager dated December 5, 1974 providing the current status 
of those applications. The following projects have been approved 
by the Job Creation Branch of Manpower and Immigration for funding. 
Those approved but reduced in size are denoted (***) . 

Accepted ; Value of L.I. P. City 

Project Share Share 

1. AX-1755-2 Ramp installation in 

curbed intersections $ 34,050 $ 15,070 $ 18,980 

2. AX-1 760-2 Housing Conversion 

Potential & Imports $ 11,520 $ 8,220 $ 3,300 

3. AX-1 761-0 Library Projects for 

the Homebound $ 16,716 $ 14,248 $ 2,468 

4. AX-1 762-8 Industrial /Plumbing 

File Review/ Civic 

Building Plan Update $ 18,637 $ 12,330 $ 6,307 

5. AX-1763-6 Transplan $ 21,586 $ 19,180 $ 2,406 

6. AX-1 764-4 Community Art Project ***$ 45,620 $ 45,620 

7. AX-1766-9 Lot Clean Up $ 38,054 $ 17,810 $ 20,244 

8. AX-1 765-1 Records Upgrade/M & R 

Data Collection $ 16,980 $ 13,974 $ 3,006 

9. AX-1 767-7 Lost Lagoon Bird Sanctuary 

- Stanley Park 48,440 $ 28,496 $ 19,944 

10. AX-1769-3 Van Dusen Botanical 

Display Garden '1**$ 16,927 $ 10,686 $ 6,241 

11. AX-1771-9 East End Children's 

Adventure Playground $ 66,156 $ 36,442 $ 29,714 

Totals $334,686 $222,076 $112,610 


The Committee was requested further to consider an additional 

application on behalf of the Board of Parks & Recreation for an 

adventure- type playground at George Park in the vicinity of 63rd 
Avenue and Fraser Street. 

The City Manager reported that an application for this 
development had already been submitted by a Mrs. J. Allan, a 
private citizen, without prior reference to the Park Board. 
It was approved by Job Creation Branch for $0.2,330.00. Mrs. Allan 
was subsequently advised that, although in favor of this project, 
the Park Board must have control of work done on their own property 
and must pay Union wages for labour. The private application made 
no allowance for either of these factors. 

Cont'd. . . 
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Mrs. Allan suggested that the Park Board take over the manage- 
ment of the project; Job Creation has indicated a city re- 
submission would be considered favorably. A submission by the 
city, however, will require an additional $9,396.00 of city 
funds to the current application to cover the differential between 
Union wages and basic L.I. P. payments. 

The total cost of the George Park Adventure Playground is 
$21,726.00; L.I. P. portion - $12,330.00; City portion - $9,396.00. 

The Standing Committee on Finance and Administration was 
authorized on September 24, 1974 to make application for projects 
with the city's share of revenue budget funds to be limited up to 
$150,000.00. 

Your Committee, 
RESOLVED, 

a) THAT the report of the City Manager in regard to those 
Local Initiative Projects approved by the Job Creation 
Branch be received; 

b) THAT the City Engineer be authorized to make application 
for the George Park Adventure Playground; 

c) THAT an additional $9,396.00 be approved as the City's 
share for this project. 

and 

RECOMMENDS , 

THAT City Council give formal confirmation to the above. 


RECOMMENDATION 

2. Temple ton High School Indoor Pool Project 

Your Committee received the following letter from the 
Board of Parks & Recreation in regard to this project. Commissioner 
May Brown and the Superintendent of Parks were in attendance to 
discuss this matter. 

" The following bids for the project were opened in public 
at 4:00 p.m. on .'-tonday, Dsoeirijer 9, 1974. Hiis is the 
second set of bids called for tlie pool. Tl>c first call 
for bids resulted in only one bid from Bird Construction 
Co. Ltd. in tiie amount of $1,169,500 tJiat was not accepted. 
Plans and specifications wre revised and reduced ai\d 
selected contractors were again requested to bid. 


Contractor 

V-S-thout 
IVaining Pool 

WitJi 
Training Pool 

Kossi Construction 

$ 950,000 

$ 996,000 

Ratcliffe Construction 

1,021,880 

1,064,542 

Haebler Construction 

1,031,500 

1,076,400 

Van Construction 

1,031,856 

1,076,766 

Northern Caistruction 

1,055,512 

1,105,532 

Key Caitractlng 

1,050,789 

1,105,695 


The contract should include tlio training pool as tlic additicnal 
$46,000 quoted by the low bidder to include the training pool 
is a good price for this most desirable additional facility. 

It is therefore reconnended: 

...That dty Council ^prcfve the awarding of a contract 
to the Rossi Construction Co. Ltd., in the anvount 
of $996,000 for the construction of the Tenpleton 
indoor pool . . . 


JUL 14 1970 


Regular Council, July 14, 1970 4 

COMMUNICATIONS OR PETITIONS (cont 'd ) 

4. Use of Building: 2025 West 16th Avenue 
X-Kalay Foundation Society 


On July 9th, Council adopted the following recommendation 
of the Board of Administration: 

•that unless satisfactory information has been first 
received by City Council by no later than July 14, 1970, 
in that the X-Kalay Foundation Society will be vacating 
the building at 2025 West 16th Avenue by August 1st, 1970, 
then the conditions of approval of the Development Permit 
together with other City By-laws be enforced in accordance 
with normal procedures. ' 

A communication, dated July 10, 1970, was received from this 
Society setting out their present position in respect of use of 
the present building and proposal to lease warehouse and property 
at 26 West 7th Avenue. 

MOVED by Aid. Phillips, 

THAT the resolution of Council dated July 9, 1970, be amended 
by striking the following therefrom: 

'in that the X-Kalay Foundation Society will be 
vacating the building at 2025 West 16th Avenue 
by August 1st, 1970. ' 

FURTHER THAT the Director of Permits and Licenses report to 
Council whether, in the light of the communication from this 
Society dated July 10, 1970, the physical aspects in respect of 
this development permit, e.g. 'parking', can be deferred, and 

FURTHER THAT the Health and other by-law regulations, in addition 
to the limitation of nineteen persons, shall be enforced. 

- CARRIED 

BOARD OF ADMINISTRATION AND OTHER REPORTS 
A . General Report, July 10, 1970 
Works and Utility Matters 

(i) MOVED BY Aid. Adams, 

THAT the report of the Board of Administration (Works 
and Utility matters), dated July 10, 1970, be adopted. 

- CARRIED 

(ii) MOVED by Aid. Adams, 

THAT the City Engineer, later in the year, report as to 
his priority program for installation of litter containers in 
1971 . 

- CARRIED 

Social Service and Health Matters 

Illegal Suite: 4557 West 4th Avenue 

MOVED by Aid. Adams, 

THAT the report of the Board of Administration (Social 
Service and Health matters), dated July 10, 1970, be received for 
information . 

- CARRIED 
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Ohe low bid is good for cnly 15 days axxi expires cn 
Daoatber 24, 1974. 

Ttie following are sources of funds and estimated 
e}?)endi tares: 

Source of Funds 

1971-75 Five Year Plan $ 480,000 

Anticipated Provincial Government Grant 333,333 

Balance of Vancouver Aquatic Cfentre 

Provincial Grant of $333,333 - moved into 

the capital category subject to varying, 

proved by City Council on NovOTber 12, 1974 209,933 

Teitpleton Park fieldliouse rrolaconent - an 
amount of $60,000 was approved by City Council 
cn May 28, 1974, frcm tiie City's 1974 

svpplanentary capital budget funds 60,000 

Uiallocated and reallocation of Park Board 

existing Five Year Plan developnent funds 42,734 


TOTAL CAPITAL FUNDS NEEDED $ 1,120,000 


Estiireted E>^>enditures 

Rossi Construction Co. Ltd. $ 996,000 

Architects' fees 79,600 

Soil and concrete testing 2,500 

Landscaping 17,000 

FXomishings and lockers and equiptient 20,000 

Ccntingency 4,900 


TOTAL ESnMKTED EXPENDITORES $ 1,120,000 

The foregoing will be reccmened to ths Board on 
Monday, December 16th. If the Board does not approve 
this, we will advise early on Tuesday, Decertaer 17th. " 


Your Committee , 
RECOMMENDS , 


i) THAT Council approve the awarding of a contract 
to Rossi Construction Co. Ltd., in the amount of 
$996,000.00 for the construction of the Templeton 
High School Indoor Pool; 

ii) THAT the training pool be included in the project 

with its use being monitored for the first 6 months 
of operation for report back to Council, with no 
further training pools to be approved in future 
projects until that report is before Council; 

iii) THAT the source of funds be as indicated in the 
foregoing letter from the Park Board. 


The Committee adjourned at approximately 3:00 p.m. 


REPORT TO COUNCIL 


Z 


STANDING COmiTTEE OF COUNCIL 
ON COMMUNITY DEVELOPMENT 


December 12, 1974 


A meeting of the Standing Committee of Council on Community- 
Development was held in the No. 1 Committee Room, Third Floor, City- 
Hall on Thursday, December 12, 1974 at approximately- 3:30 p.m. 


Adoption of Minutes 

The Minutes of the meeting held November 23, 1974 were adopted. 


INFORMATION 


1, Street Vending Permit - Mr. Paul Calder 

At the last meeting of the Committee Mr. Paul Calder 's application 
for a street vending permit on the Granville Mall was referred to the 
City Engineer for report. 

The City Engineer under date of December 9> 1974 advised that no 
further street vending permits are being issued at this time pending 
the submission of vending kiosk designs by Mr. Ron Bain, as the City 
Engineer's Department has decided that all applications over and above 
the 22 presently approved will be required to use one of Mr. Bain's 
designs. However, the City Engineer advised they are adopting a policy 
for approvals over and above the 22 presently authorized of one 
approval per applicant. He further advised that since they plan no 
further approvals until the kiosk designs are available it seems in- 
appropriate to consider approving Mr. Calder 's application in advance 
on the basis of using an old design when no other applicants will be 
jjiven this advantage. 


THAT the report of the City Engineer dated December 9, 1974 be 
received. 


ItECOMMENDATIONS 


t'.. Neighbourhood Pub Application - 
961 Denman Street 

Mr. V. G. Woodland, Deputy General Manager of the Liquor Administra- 
tion Branch of the Department of the Attorney-General advised in a letter 
to the Chairman dated November 2$, 1974 that the General Manager still 
considers a referendum necessary for the pub at 96I Denman Street because 
of the controversial nature of this location with the residents of the area. 
The General Manager has however, reduced the area in which a referendum 
nay be held to a three block radius of the proposed establishment. 

The City Clerk requires that confirmation of Council is required 
before this referendum can be held. 


PRESENT : 


Alderman Volrich (Chairman) 
Alderman Har court 
Alderman Marzari 
Alderman Rankin 


CLERK: 


D. Bennett 


RESOLVED 


Cont'd . . . 
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RSOOMMENDED 


THAT the application of Mr. Tom Hammond for a neighbourhood 
pub at 961 Denman Street be approved in principle subject to 
the City conducting a referendum of the residents and merchants 
in a three block area surrounding 96I Denman Street, the cost 
of such referendum to be borne by the applicant, Mr. Tom 
Hammond. 

FURTHER THAT the applicant comply with all applicable City 
legislation. 


Proposed Nelson Park Commiinity Facility 
and Proposed Nelson Park Expansion 

The City Manager under date of November 2S, 1974 submitted for 
consideration a report of the Director of Planning (copy of which is 
ci.rculated) . The report dealt with the topic under the following 
headings : 


(a) Proposed Nelson Park Community Facility (Block 22) 

(i) Background 
(ii) Recommendation of the Technical Planning Board 

(b) Proposed Nelson Park Expansion (Blocks 22 and 23) 

(i) Views of the Nelson Park Advisory Committee 

(ii) Alternative Proposals 

(iii) Need for Developed Local Park Space in the West End 

(iv) Community Facilities and Housing 

(v) Views of the West End Area Planners 

(c) Conclusions 


The Director of Planning submitted the following for the considera- 
t|ion of the Committee: 

"(a) The October 11 recommendation of the Technical Planning 
Board concerning the School Board's proposed development 
on Block 22: 

'THAT as the Technical Planning Board considers the 
proposed development to be a reasonable one, it be 
recommended to the Civic Development Committee that 
they reconsider the guidelines, noting, however, that 
the Technical Planning Board does not support the 
provision of family accommodation above the fourth 
floor of the first playdeck.', and 

(b) THAT consideration be given to alternative proposals for the 
expansion of the existing Nelson Park to Blocks 22 and 23, 
involving the retention of some existing residential buildings 
on Block 23 for use as family dwelling units." 

The Committee also had before it for consideration the Minutes of 
;he Vancouver Heritage Advisory Committee dated November 4» 1974 wherein 
i|b was recommended: 

" THAT the Vancouver Heritage Advisory Committee express its objection 
to the Nelson Park Project to the Civic Development Committee, the 
School Board and the Park Board, on the grounds that the scheme 
involves the destruction of the last remaining enclave of historic- 


Cont'd 
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ally valuable old homes, including an entire street scape which 
the Committee feels should be retained; 

AND THAT the Vancouver Heritage Advisory Committee urge that the 
project be redesigned with an approach which preserves the con- 
tinuity of the historic character of the area, being mindful of 
the fact that more housing could be provided in the overall scheme 
by preserving and restoring the existing houses," 

and the following resolutions of Coiincil dated October 29, 1974: 

"THAT the Supervisor of Property and Insurance be instructed to 
undertake relocation of the residents of the Lorne Apartments 
and Minaki Lodge, and that he contact the B.C. Housing Manage- 
ment Commission for assistance with this relocation for report 
back to the Standing Committee on Housing on progress; 

FURTHER THAT the City Manager be authorized to hire the needed 
staff to carry out this relocation and that the School Board be 
billed for the cost of this additional staff as well as any 
moving expenses incurred during this relocation." 

Barbara Howard of the West End Planning Centre reviewed the City 
Manager's report dated November 2S, 1974. 

Commissioner May Brown of the Park Board advised that that Board 
hlas no funds to develop the Park Board recreational facility at the 
present time and particularly stressed that Council consider the develop- 
injent of Block 22 only now. 

Mr. G. J. Jenvey, Chairman of the Nelson Park Advisory Committee, 
ejxpressed the views of this Committee and spoke in support of the school 
aid park facility that is proposed. 

Mr. N. Jones, Architect, with the aid of a model and drawings, 
eicplained what is proposed for Blocks 22 and 23. The complex would con- 
sist of ten storeys of housing, an elementary school annex together \Ari.th 
community service .facilities and park recreation facilities. Up to the 
s:.xth storey is designated for families with young children (which would 
include the seventh storey) and the top three storeys would be designated 
fcir non-family housing. This complex will be built entirely upon Block 22, 


I: 


Mr. Barry Downs and Mr. Harold Kalman representing the Vancouver 
eritage Advisory Committee presented a brief dated December 12, 1974. 

Mr. Hawthorne representing the Urban Design Panel advised that 
tjhe Design Panel felt the proposed design is reasonably acceptable. 

Dr. K. E. Mirhady, Trustee representing the School Board, spoke in 
fjavour of the proposed complex. 

After a very lengthy discussion it was 
RECOMMENDED 

THAT the Committee recommends approval of the Scheme of develop- 
ment of Block 22 as presented by the Architects, Jones, Haave and 
Delgatty, including the ten storey height and the provision for 
70 family units and 34 non-family units and that this recommenda- 
tion shall in no way be construed as any commitment or approvaD 
to the development of Block 23 as proposed. 


Cont'd . . . 
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4 Neighbourhood Improvement Program - 1975 

The Committee had before it the City Manager's report dated 
December 4, 1974 wherein the Director of Planning reported as follows 

I ** BACKGROUND 

In 1973 C.M.H.C. and the Provincial Government announced the Neighbour- 
hood Improvement and Residential Rehabilitation Assistance Programs. 
In 1974, Council upon recommendation of the Planning Department, 
approved Neighbourhood Improvement Programs for Kitsilano and part of 
Cedar Cottage communities. The Planning Department's report 'Neighbour- 
hood Improvement in Vancouver' of February 1974 was approved by 
Council on February 19, 1974. This report identified Grandview/ 
Woodlands, Hastings Sunrise, Mount Pleasant, Fairview, Kitsilano, 
Riley Park and Cedar Cottage/Kensington as being eligible neighbourhoods 
under the provisions of the National Housing Act. In addition. 
Downtown East Side was noted as an area of low income, poor building 
conditions and lacking in community facilities. In November 1974 
Council gave final approval to a concept plan for Cedar Cottage and 
Kitsilano. These concept plans have been forwarded to the senior 
levels of government >for their approval. 

I In the last few months considerable .discussion has taken place with 

staff members and Council and various organizations with respect to 
the Neighbourhood Improvement areas for 1975. 


CRITERIA FOR SELECTION OF NEIGHBOURHOOD IMPROVE^IENT PROGRAMS 

The Planning Department feels that, as a general rule, these Neighbour- 
hood Improvement Programs should be initiated in the areas where Local 
Area Planning programs have been undertaken and policy plans have been 
prepared. N.I. P. funds are provided on the basis that citizens have 
been involved in planning and the selection of projects. In essence, 
the Neighbourhood Improvement Program is a logical implementation aid 
to policy developed through Local Area Planning program. 

In 1974 primarily because of the late announcement of the funds allotted 
by the Province to Neighbourhood Improvement Programs, Cedar Cottage 
and Kitsilano were selected. One reason for this selection was that 
the Department had developed some local knowledge of these communities 
and an approved Area Planning Program had been initiated in Kitsilano. 
The planning of both these programs has proceeded well, notwithstanding 
their late start. It would have been preferable had the Neighbourhood 
Improvement Program been initiated after an area plan for Kitsilano had 
been prepared and Neighbourhood Improvement moneys could be used for 
implementation on some of the projects and programs arising out of the 
plan. In Cedar Cottage the planning has had to be broadened in order 
to select appropriate projects within the boundaries of the Neighbourhood 
Improvement Program area. 

In 1975 we are confronted with the fact that again we do not have 
sufficient lead time. Local Area Planning programs have not been 
initiated; and where they have been initiated conclusions have not 
been arrived at in terms of policy and plans. 

The establishment of Local Area Planning programs in 1975 will give 
sufficient lead time in planning to better direct the use of a 
Neighbourhood Improvement Program in 1976 in the same area. 

It is suggested that Council be urged to request funds for the priority 
areas and submit this request to the senior levels of government very 
soon to establish a claim on the funding for 1975 program. It is 
suggested that the request be for $3.9 million ($2.6 million Federal 
and $1.3 million Provincial). It is also suggested that, at the same 
time, a request be made for $300,000 ($200,000 Federal and $100,000 
Provincial) towards the net cost of the Site Clearance Program. 
Reference is made to the Information Report on this program, submitted 
concurrently with this report. 

Cont'd • • . 
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It should be noted that the City's share of the cost of a Neighbourhood 
Improvement Program cannot be estimated at this stage as some elements 
receive senior government contributions at the rate of 50% Federal 
and 25% Provincial, while others receive contributions at the rate of 
25% Federal and 12*5% Provincial . However, experience to date in the 
current programs (Kitsilano and Cedar Cottage) is that the costs will 
be predominantly in the 50% Federal and 25% Provincial category, with 
the City's share therefore being only slightly over 25%. 

In the Site Clearance Program the contributions are 25% Federal and 
12k% Provincial, with the City's share, therefore, 62*5%. The cost 
sharing for property acquisition in this program is on a net basis 
(i.e. costs, less market value of the cleared land). 

It is considered, therefore, that the City should be prepared to 
allocate up to $2,000,000 as its share of the costs of Neighbourhood 
Improvement Programs and the Site Clearance Program in 1975. This is 
based on an allowance of $1,500,000 for the Neighbourhood Improvement 
Program (slightly over 25%) and $500,000 (62*5%) for the net cost of 
the Site Clearance Program. The estimated City's share of the costs 
of Neighbourhood Improvement Programs initiated in 1974 is $770,710. 

It should be noted that if Council give approval to these proposals, 
and they are endorsed by the senior levels of government, staff will 
be required to initiate and develop these programs. Costs of staff 
working on Neighbourhood Improvement Programs are shareable, with the 
Federal contribution being 50% and the Provincial contribution being 
25Z. 

In a report to City Council requesting staff to service the existing 

programs. Council have been asked to authorize the hiring of staff 

for programs in Mount Pleasant, Downtown East Side and Marpole & Grandview. 

Not all of the Neighbourhood Improvement Program priority areas 

would be covered by these areas. It is suggested, therefore, that 

the Committee recommends authorization to staff two Neighbourhood Improvement 

Programs for 1975. 

In anticipation that approval will be given to the Neighbourhood 
Improvement Program by the senior levels of government, it is suggested 
that the Committee may wish to invite briefs from citizen groups from 
those Neighbourhood Improvement Program priority areas noted in this 
report. 

RECOMMI-NDATIONS : 

1) That the senior levels of government be requested to contribute 
$3.9 million (Federal $2.6 million and Provincial $1.3 million) 
for Neighbourhood Improvement Programs for 1975 in those priority 
areas outlined in this report. 

2) The senior levels of government be requested to set aside $300,000 
towards the net cost of the Site Clearance Program ($200,000 
Federal, $100,000 Provincial) in 1975. 

3) The City's portion be provided out of Urban Renewal Funds. This 
is presently estimated at $2,000,000, on the basis of $1,500,000 
for the Neighbourhood Improvement Program and $500,000 for the 
Site Clearance Program. 

A) Briefs be Invited from the priority communities noted in this report, 

5) The Director of Planning report back in January 1975 on the appropriate 
communities for Neighbourhood Improvement Program for 1975. 

6) Authorization be given to staff Neighbourhood Improvement Programs 
in 1975. The details on staff requirements, space requirements and 
budget would be reported on following approval of funding by the 
senior levels of government." 
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COWCIfTS OF THE DIRECTOR OF FINANCE 

Council earlier this year allocated $1,000,000 of Urban Renewal funds 
(from previous Five Year Plans) to the Neighbourhood Improvement Program. 
During consideration of the 1976-80 Five Year Plan Council agreed by 
implication that $2,480,000 of the remaining $2,600,000 of unfinanced 
Urban Renewal borrowing authority would be reserved for NIP during the 
next few years. There is at this time no other source of funds in sight 
for the City share of NIP. 

The 1974 program used approximately $770,000 out of the first $1,000,000. 
The proposals in this report would allocate $2,000,000 out of the $2,480,000 
of Urban Renewal funds, leaving at best $710,000 for the City share of NIP 
in all future years. 

It would seem to me that a $6,200,000 (Federal-Provincial-City shares total) 
NIP proposal for 1975 is excessively large and probably beyond the capacity 
of the City to accomplish in a short period of time. It also severely 
restricts the City's capacity to participate in the program for 1976 and 
beyond . 

The City Manager RECOMMENDS that the Committee discuss with 
staff the desirability of scaling down the size of the project 
and when the amounts are determined, RECOMMENDS that the 
recommendations of the Director of Planning, adjusted as to 
amounts if necessary, be approved." 

The Committee also had before it a report of the City Manager 
dated December 4, 1974 entitled 'Site Clearance Program' wherein the 
Director of Planning reported as follows: 

"Following the meeting on October 24, 1974 of the Mayor and the Chairman 
of the Standing Committee on Housing with the Minister of State for Urban Af- 
fairs and with C.M.H.C. officials in Ottawa, information on this program 
has been requested, it is understood that C.M.H.C. officials suggested 
this program might be useful in Vancouver. 

The brief analysis now submitted is based on Information material provi- 
ded by Central Mortgage and Housing Corporation, discussion with local 
C.M.H.C. officials, and a seminar for municipal and provincial staffs, 
convened by C.M.H.C. in February, 1974. At this seminar, it was noted 
that, generally, this program was not seen as applicable in urban areas 
such as Vancouver. Administratively, the program falls within Part lll.l 
(Neighbourhood improvement Program) of the National Housing Act. 


I . Objectives 

The objectives of this program generally are to improve living condi- 
tions in residential areas Inhabited by Individuals and families of 
low Income through selective clearance of substandard residential 
buildings and non-resldentia I buildings that are being used for a 
purpose inconsistent with the general character of the area. The 
assistance from C.M.H.C. is intended to accomplish clearance of such 
substandard uses without requiring the same procedures as In a Neigh- 
bourhood improvement Program. A further objective is stated as being 
a means of assisting local efforts to enforce minimum standards for 
existing housing on a mOn Id pa I -wide basis. 


2. El IqibI I ity 

The requirements for eligibility are written into the Annual Agreement 
between C.M.H.C. and the Province. Basically, they are: 

(a) For land and residential buildings, they must: 

(I) be located outside Neighbourhood improvement areas; 

(il) not meet minimum housing standards; Cont'd • • • 
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(IN) be beyond the state in which they can be economically 
rehabilitated. 

(b) With regard to land and buildings other than residential buildings , 
they are required to be: 

(I) outside Neighbourhood Improvement areas; 

(II) located in a predominantly residential area inhabited mainly 
by Individuals or families of low Income; 

(III) used for a purpose that is Inconsistent with the general 
character of the area, 

provided that the land will be used, after acquisition and clearance, 
for housing or recreation or social facilities. 

3. Other Requirements 

(a) The municipality is required to provide satisfactory procedures 
for: 

(I) control of occupancy and maintenance (minimum housing standards); 

(ID relocation of individuals and families displaced, to other ac- 
commodation within their means. 

(b) The cost of acquisition of land and demolition of buildings shall 
not exceed $500,000. 

(c) The program is not intended to be used as a means of assembling land 
for redevelopment. 

(d) C.M.H.C. contribution towards cost of the program is provided from 
the amount allocated to the municipality for the Neighbourhood 
Improvement Program, and therefore proposals for its use will have 
to be balanced against needs of Neighbourhood Improvement Programs. 

4 . Scope of Senior Government Assistance 

Senior government contributions at the rate of 25>t from C.M.H.C. and 12;^ 
from the Province can be applied to: 

(a) relocating people who have been dispossessed; 

(b) acquiring or demolishing buildings less the market value of the land 
after acquisition or demolition of the buildings, as determined by 
the C.M.H.C. 

C.M.H.C. will provide loans to municipalities for up to 75% of the muni- 
cipal share of program costs. 


5. Possible Application in the City 

As there are likely to be locations outside of Neighbourhood Improvement 
areas where this aid could be used, it would be appropriate for pos- 
sibilities to be examined and approximate estimates made of costs involved. 

The City, when allocating funds to neighbourhoods selected for 1975, could 
indicate it wished set aside an amount for the Site Clearance Program. If 
it was later found that all or part of this amount was not needed, the 
funds could be returned to the designated Neighbourhood Improvement Pro- 
grams for that year." 

The City Manager submits the report of the Director of Planning for the 
Information of the Standing Committee on Community Development. 


10 


standing Committee of Coioncil S 

dn Commiinity Development 
Eecember 12, 1974 

C lause #4 continued : 


After considerable discussion it was 
RjE COMMENDED 
THAT 

(a) The senior levels of government be requested to contribute 
$3 million (Federal - $2 million and Provincial - $1 million) 
for Neighbourhood Improvement Programs for 1975 in those 
priority areas outlined in this report. 

(b) The senior levels of government be requested to set aside 
$120,000 towards the net cost of Site Clearance Program 
($S0,000 - Federal, $40,000 - Provincial) in 1975. 

(c) The City's portion be provided out of Urban Renewal Funds. 
This is presently estimated at $1.3 million on the basis 
of $1.1 million for the Neighbourhood Improvement Programs 
and $200,000 for the Site Clearance Program. 

(A tie vote having resulted, the next four recommendations 
are submitted for Council's consideration.) 

(d) Briefs be invited from the priority communities noted in 
this report. 

(e) The Director of Planning report back in January, 1975 on 
the appropriate communities for Neighbourhood Improvement 
Programs for 1975 • 

(f ) Authorization be given to staff Neighbourhood Improvement 
Programs in 1975 in Mount Pleasant and the Downtown Eastside. 
The details on staff requirements, space requirements and 
budget would be reported on following approval of funding by 
the senior levels of government. 

(g) The Committee review the existing briefs from the priority 
areas with the commiinity groups" involved. 

fIurther recommended 

THAT the Director of Planning be instructed to report to Council 
as to how to rezone the Downtown Eastside in order to preserve 
and increase the housing stock in the area. 

(Alderman Volrich is recorded as being opposed to this 
recommendation, ) 

fIuRTHER RECOMMENDED 

THAT the report of the City Manager entitled 'Site Clearance 
Program' , dated December 4» 1974» be received. 

4B. Neighbourhood Improvement Program 

The Director of Social Planning submitted a memorandum dated 
riecember 12, 1974 on working arrangements between the Planning and 
Social Planning Departments with respect to monies allocated for NIP 
expenditures. It was 

RjE COMMENDED 

THAT the Director of Social Planning and the Director of Planning 
report back to the Committee on a co-operative working arrangement 
between Planning and Social Planning for dealing with suggested 
NIP expenditures in 1975 designated for social facilities and 
buildings. 

Cont'd . . . 
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(Alderman Hareourt left at 5s 15 p.m. prior to the next 


5. Kitsilano Area Planning Program - Progress Report #2 

The Committee had before it for consideration a report 
Director of Planning dated November 13, 1974 (copy of which 
lated) which dealt with the Kitsilano Area Planning Program 
following headings: 

(A) Kitsilano Area Resident Survey 

(B) Kitsilano Goals Program 

(C) Neighbourhood Improvement Program - Concept Plan 

(D) West Broadway Community Improvement Program 

(E) Area Planning Process 

(F) Kitsilano Planning Committee 

Attached to the report were the basic goals for the Kitsilano 
community and l3 goals set out linder the following headings: 

(a) Kitsilano Should Grow to Reach a Reasonable and Optimum 
Popiilation Which Will Maintain the Positive Aspects of 
the Area 

(b) A Diversity of People in Kitsilano Should be Maintained 

(c) Diversity Should be Encouraged Within the Neighbourhoods 
of Kitsilano 

(d) Allow a Greater Diversity of Building Types 

(e) Old Homes That Are Capable of Providing Soiind Housing Should 
be Retained Wherever Possible 

(f ) Commercial Development Should be in Scale With the Community 

(g) Explore Alternatives to the Present Method of Controlling 
Development and Design 

(h) Efforts Sho\ild be Made to Make Kitsilano More Attractive 

(i) Reduce Noise Levels 

(j) Outdoor Common Space in the Form of Small Parks and Play- 
Grounds Sould be Within Walking Distance of Everyone 

(k) f^blic Use of the Kitsilano Waterfront Should be Insured 

(l) Residents Should Have the Opportunity to Remain in the 
Area as it Changes 

(m) Continue to Provide Opportunities for Resident Involvement 
in the Planning of Kitsilano 

(n) Co-ordinate Social Service Planning and the Physical 
Planning Process 

(o) Promote Public Transit in the Area 

(p) Through Traffic Should be Discouraged From Using Residential 
Streets - Roads and Transit Facilities Should be Designed to 
Have the Least Detrimental Effect on the Community 


item. ) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
Building and Planning Matters 

(i) Use of Existing Building at 3443 Dunbar Street 

for a Restaurant, Licensed Lounge and Beverage Room 
(Clause 2) 


The Board of Administration submitted development permit 
application from Climax Gardens Limited in respect of use of 
building at 3443 Dunbar Street for a restaurant, licensed lounge 
and beverage room. Details of the application are set out, 
together with advice that delegation requests have been received. 
The following is extracted from the report: 

"Your Board would also advise that on July 3, 1970, the 
Corporation Counsel sent the following telegram to 
Mr. William Bruce, Acting Chairman of the Liquor Control 
Board : 

'Mr. B. Williams, on behalf of the Climax Gardens Limited, 
has filed an application for a Development Permit to alter 
and use an existing building on Dunbar Street between 
18th and 19th Avenues to create a Restaurant, Beer Garden, 
and Cocktail Lounge with total accommodation, 490 persons. 
Has application been made to Liquor Control Board for 
license for such use? Could such premises be licensed for 
such uses under existing regulations?' 

A reply was received on July 6, 1970, as follows: 

'No provisions under Government Liquor Act to license the 
type of establishment nor application received. "' 

MOVED by Aid. Adams, 

THAT the application be received and delegations be not heard 
on this matter at this time in view of the advice from the Liquor 
Control Board that there are no provisions under the Government 
Liquor Act to license this type of establishment nor has an 
application been received. 

- CARRIED 

(ii) Temporary Help: Department of Permits 

and Licenses - Construction Branch (Clause 1 ) 

MOVED by Aid. Bird, 

THAT Clause 1 of the report of the Board of Administration 
(Building and Planning matters), dated July 10, 1970, be adopted. 

- CARRIED 

Finance Matters 

(1) Block 52: Parking Garage Operator 
Selection (Clause 2) 


MOVED by Aid. Adams, 

THAT Clause 2 of the report of the Board of Administration 
(Finance matters), dated July 10, 1970, be adopted, on the under- 
standing that the lease shall not be for more than two years. 


- CARRIED 


lot 
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Clause #5 continued ; 

(q) Solve the Problems Caused by Heavy On-Street Parking in 
Residential Areas 

(r) A Dual Approach Will be Adopted in Dealing With Community 
Facilities by Centralizing Some and Decentralizing Others 


Also attached to the report was a booklet entitled "Kitsilano 
Attitudes and Needs Survey* dated October, 1974. 

Mr. Dan Janczewski briefly reviewed the report and it was 

RECOMMENDED 

(a) THAT the Kitsilano Resident Survey and this report be 
received for information. 

(b) THAT the Kitsilano Goals be endorsed as general policy 
for the area. 

(c) THAT the booklet by the City Planning Department dated 
October, 1974, entitled 'Kitsilano Attitudes and Needs 
Survey' be received. 


6, Street Vending Permit - Mr. Danny Dahan 

Mr. Danny Dahan appeared before the Committee and complained that 
from information he had received from the Engineering Department he 
believed that he would be given a permit to operate a kiosk on the mall 
Dr on the streets of Vancouver and with this in mind he had purchased 
Insurance which had cost him $75*00. He stated that he has built three 
!ciosks at considerable expense believing that a permit would be given 
•jO him. 

Mr. Ken Dobell, Assistant City Engineer, stated he believed 
]i\r. Dahan had misunderstood their remarks and in no way had they intended 
■io give the impression that Mr. Dahan would receive a permit at this time 
:o operate a kiosk. 

After discussion it was 

RECOMMENDED 

THAT Mr. Dahan be given a permit to operate a kiosk on a site 
on the Granville Mall and another permit to operate a kiosk in 
Gastown. 

(Alderman Volrich is recorded as voting against this recommendation.) 


The meeting adjourned at approximately 5:50 p.m. 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON CIVIC DEVELOPMENT 


December 12, 1974 


A meeting of the Standing Committee of Council on Civic 
Development was held on Thursday, December 12, 19 74 at approxi- 
mately 3:30 p.m. in the No. 2 Committee Room, third floor. City 
Hall. 

PRESENT: Alderman Hardwick (Chairman) 

Aldermen Bowers, Massey and Pendakur 

CLERK : G . Harden 


RECOMMENDATION 

1. Proposed Office and Commercial Development, 
1300 Alberni Street 


The Committee had for consideration a report dated December 5, 
1974 from the Director of Planning and Director of Social Planning 
assessing the feasibility of including a live theatre and day care 
centre in the proposed project. Both officials agreed the proposed 
facilities would serve a well-established demand. 

Mr. Hanson, Architect, submitted a letter dated December 12, 
1974 on behalf of Adams' Properties Ltd. that made the following 
proposal : 

1\dams Properties Ltd are prepared to offer the daycare and 
theatre facilities to the City of Vancouver, fully furnished 
and ready for operation (turnkey), which entails a total area 
presently estimated at 7,000 gross square feet of enclosed 
building space and a total cost of $350,000, for the consider- 
ation that the City will permit us to erect an equivalent area 
of commercial space in the development which will be in 
addition to our allowable floor space ratio of 5* 

Mr. Adams stated they would not normally include these facilities 
in their development, however, they would agree to provide them if 
they were reasonably compensated. He suggested that they could 
achieve a floor space ratio of 5.0 from bonuses for provision of 
plazas etc. under a normal development permit, and therefore sug- 
gested that they be allowed additional floor space equal to that 
required for the theatre and day care. 

Following further discussion, it was 

RECOMMENDED 

(i) THAT Council approve in principle the provision of these 
socially desirable facilities in this development; 

(ii) THAT the offer be accepted and referred to City officials 
to work out methods of implementation, subject to any 
legal constraints. 

(Alderman Bowers is recorded as being opposed.) 


2 . Central Broadway Urban Design Study 

The Committee had for consideration a report dated November 27, 
1974 from the Director of Planning on guidelines for preparation of 
terms of reference for the Central Broadway Urban Design Study. 
These guidelines outline a procedure which will enable interested 
consultants to participate in the formulation of more detailed terms 
of reference. Following further discussion, it was 



cont ' d 
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Clause No. 2 (cont'd) 

RECOMMENDED 

(i) THAT the attached "Guidelines for the Preparation of Terms 
of Reference for the Central Broadway Urban Design Study" 
be approved as the basis for the formulation of detailed 
terms of reference to be drawn up by the Director of Planning; 

(ii) THAT funds be made available to the Director of Planning 
in advance of the 1975 budget in order to appoint a con- 
sultant to undertake an Urban Study of the Central Broadway 
area, the Director of Planning to report back to the Com- 
mittee on costs. 


3 . Rezoning Central Broadway Area 

On October 31, 1974, the Committee requested the Director of 
Planning to investigate the rezoning of the following areas to 
C-3A and incorporate these into his report on the rezoning of Central 
Broadway : 

(a) Granville Street, north of 6th Avenue to 
the Granville Bridge ramps; 

(b) the Industrial area from the lane south 
of Broadway to 12th Avenue, and from Vine 
to Maple Streets. 

The Director of Planning in a report dated November 7, 1974, 
advised as follows : 

"The area north of 6th Avenue on Granville Street consists of retail 
establishments on the west side and parking on the east side, and Is a 
logical extension to the Granville commercial strip. We, therefore, con- 
cur that the area should be Included In the proposed area for rezoning to 
ensure conformity of uses along Granville Street. We do not, however, 
recommend that the area be extended past the lanes east and west of 
Granville, north of 7th Avenue, since this area consists largely of whole- 
sale establishments which extend with other light Industrial uses north 
to 1st Avenue. Consequently, the area bounded by 6th and 7th Avenues, be- 
tween Fir Street and the lane west of Granville Street has been deleted 
from the area recommended for C-3A zoning In the report to the Civic 
Development Committee. 

The Industrial area, extending from the lane south of Broadway 
to 12th Avenue and from Vine to Maple Streets, contains predominantly man- 
ufacturing and transport/storage Industries. Recent development In the 
area has Included three office buildings and small auto-orl ented sales and 
repair facilities. The future of the area Is unclear at this time due to 
uncertainty with respect to use of the rail line, and the posslbllltv of 
a rapid transit station In the Immediate vicinity. While It Is recocinlzed 
that the maximum allowable floor space ratio of 5.0 Is not appropriate for 
this area, this Is also true for many of the other Industrially zoned areas 
In the city. We, therefore, recommend that the area remain M-2 at this 
time, and that the Director of '^Ic^nnIng study and report back on a revised 
zoning schedule for the Industrial zoned areas of the City." 

Following discussion, it was 
RECOMMENDED 

(i) THAT the proposed C-3A zoning be extended to include 

Granville Street, north of 6th Avenue to the Granville 
Bridge ramps, but exclude the area bounded by 6th and 
7th Avenues, between Fir Street and the lane west of 
Granville Street; 

(ii) THAT the industrial area from the lane south of Broadway 
to 12th Avenue and from Vine to Maple Streets remain 
M-2; 


cont " d 
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(iii) THAT the Director of Planning report back to the Com- 
mittee on a revised zoning schedule for the industrial 
zoned areas of the City. 

(iv) THAT the area known as Lot 2, Block 116, D.L. 301, 

Plan 10979, site of the Biltmore Hotel, corner of Kingsway 
and 12th Avenue, be rezoned from C-3A to C-2 


4 . West End Traffic Scheme - Phase II 

The Committee considered a letter dated December 4, 1974 from 
the Greater Vancouver Taxi Driver Employees Association and a West 
End barrier survey carried out by the Taxi Driver Association, of 
service industries in the West End. Also before the Committee was 
a report dated July 18, 1974 from the City Engineer on the West 
End Traffic Scheme - Phase II, adopted by Council on July 23, 1974. 

The Committee discussed the reports and the City Engineer sug- 
gested five alternatives for the consideration of the Committee as 
follows : 

(a) Proceed as originally scheduled by installing barriers early 
in 1975. 

(b) Take no action until the barriers already installed west of 
Denman can be assessed following one year of operation. These 
barriers have eliminated the majority of their traffic problems 
and this may be all that is required. 

(c) Select one or two barriers to be installed in localities the 
Committee feels may be beneficial, recognizing that this will 
not achieve guideline #8, i.e. to limit local traffic. 

(d) Consider the possibility of extensive stop-signing. The 
Engineering Department felt this would be inferior to the 
barricades at limiting traffic and a nuisance to local resi- 
dents . 

(e) In view of the absence of a clear majority support for the 
barrier scheme and complaints of West End commercial services, 
the Committee consider whether it is still necessary to 
implement guideline #8. 

Following further discussion, it was 

RECOMMENDED 

(i) THAT the City Engineer prepare a report reference for 
Council including all alternatives suggested and no 
action be taken in the meantime; 

(ii) THAT the report from Mr. Minichiello, President of the 
Greater Vancouver Taxi Driver Employees' Association be 
received with thanks. 


5 . False Creek - Area 1 

The Committee had for consideration a report dated December, 1974 
entitled "False Creek - Area 1" (circulated) prepared by the Planning 
Department. The report projects the future of Area 1 and recommends 
a course of action with regard to the recent development permit appli- 
cation by Commercial Illustrators Ltd. as follows: 

"A development permit application ^ 6P,?.}A was oriqin- 
ally received by the City for a "warehouse" addition 
to existing structures, owned and operated by Come.r- 
cial Illustrators Ltd. This was refused as a non- 
conforming use within the False Creek Comprehensive 
Development District. Subsequent discussions proved 

cont 'd .... 
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that the proposed use was, in fact, a photonraphic 
studio. A new development permit ^ 68655 was filed 
on November 20, 1974 to that effect. 

Commercial IlUistrators is situated in space that 
should ultimately be devoted to public use. Area 1 
win be vitally important as a circulation inter- 
change within a ten-year period, and this development 
should not be permitted if it will hinder that end 
result. In addition, active public uses are proposed 
for the waterfront lands that would be hampered by loncj- 
term commercial uses.» 

After further discussion, it was 
RECOMMENDED 

(i) THAT the City Council accept the general conclusions of 
this report and that after discussion with the affected 
property owners, an area development plan be drawn up for 
consideration at a Public Hearing early in 1975; 

(ii) THAT, in the interim, the City approve no new uses of the 
waterfront land to Beach Avenue; 

(iii) THAT the area bounded by Pacific, Granville, Beach and 
Burrard Streets be rezoned from CM-1 to FCCDD; 

(iv) THAT it be recommended to the Director of Planning that 
the development permit be approved subject to there 
being no sewer and water installation; 

(v) THAT this not be taken as a precedent for other applica- 
tions under the FCCDD zoning. 


6 . Vancouver Heritage Advisory Committee 

The Committee had for consideration the Minutes of the Vancouver 
Heritage Advisory Committee dated November 4, 1974 outlining recom- 
mendations in connection with the following four structures: 

(a) Warehouse - 1230 Hamilton Street 

RECOMMENDED THAT City Council instruct the City Building 
Inspector to do everything possible to permit the Ware- 
house at 1230 Hamilton Street to be repaired to its 
original exterior condition. 

(b) 1039 Richards Street 

RECOMMENDED THAT the demolition of 10 39 Richards Street, 
without a demolition permit, be referred to City Council 
with a recommendation from the Vancouver Heritage Advi- 
sory Committee that the persons responsible for this demo- 
lition be prosecuted. 

(c) Houses at 413-415 Davie Street 

RECOMMENDED THAT it not express opposition to the demo- 
lition of these two houses. 

(d) 1241 Homer Street 

RESOLVED THAT members of the Vancouver Heritage Advisory 
Committee study this building and discuss it at its next 
meeting prior to advising the Downtown Planning Team of 
its reaction. 

Following discussion, it was 

cont ' d .... 
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RECOMMENDED 

(i) THAT recommendations (a) , (c) and (d) be received; 

(ii) THAT the Director of Permits & Licenses launch a prosecu- 
tion against the owner of the building demolished at 
1039 Richards Street and the owner be notified of the 
apparent violation of the By-law. 


7. West End Planning Programme - 
Staff and Office Requirements 

The Committee had for consideration a report dated December 6 , 
1974 from the Director of Planning on staff and office requirements 
for the West End Planning Programme, and a memo from the Director 
of Planning giving further details on office requirements. 

The Director of Planning in his report advised the West End 
Planning Programme requires a 50% involvement of the senior Planner 
(J. Coates) and the full time involvement of the Area Planner 
(B. Howard). At the same time, it is considered necessary that the 
temporary half-time planner position (M. Cristall) be extended for 
a six month period. 

The City's lease on the West End Planning Centre at 1725 Davie 
expires December 31, 1974 and the City does not wish to renew the 
lease. It was suggested that alternate accommodation of approximately 
600 sq.ft. should be obtained. The existing premises included 
1200 sq.ft., the reduced need for office space is proportionate to 
reduction of staff. It was stressed that it would be desirable for 
the West End Planning Team to be permanently located in the West End 
so that the public would become familiar with the location and be 
able to drop in. 

The Committee discussed alternate office space at 1725 Davie, 
St. Andrews Wesley United Church, 456 West Broadway and other 
possible West End locations. 

The Director of Planning made the following recommendations: 

a. THAT the existing Senior Planner and Area Planner continue their 
■present involvement in implementation of West End projects. 

b. THAT Council approve the creation of a half time planner I position 
temporary to June 30th, 1975, in order to extend the services of the 
existing staff member. 

c. THAT Council approve an expenditure not to exceed $300 to cover 
the cost of moving office furnishings located at the existing 
West End Planning Centre. 

d. THAT Council instruct the Supervisor of Property & Insurance 
to negotiate a lease of a minimum of 600 sq.ft. of office 
space at 456 West Broadway to accommodate West End Planning 
Staff, adjacent to existing space occupied by the Downtown 
Planning Team. 

This arrangement would operate in conjunction with a shared 
part-time office at the City's Robson Street Services Centre 
subject to conditions to be approved by the City Manager." 

After discussion, it was 

RECOMMENDED 

(i) THAT recommendations b and c of the Director of Planning 's 
report be approved. 


cont ' d 
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(ii) THAT recommendation a be received for information as assign- 
ment of staff is the responsibility of the Director of 
Planning ; 

(iii) THAT relocation of the Area Planner and the Temporary 
position be determined by the City Manager. 


8. Model of Downtown Peninsula 
(Excluding Stanley Park) 

The Committee had for consideration a report dated December 10, 
1974 from the Director of Planning on this matter. It was 

RECOMMENDED 

THAT the matter be referred to the appropriate Standing Committee 
of the 1975 Council. 


INFORMATION 


9 . Analysis of Proposed Zoning Regulations 

The Committee had for consideration a report dated November 13, 
1974 prepared by Western Realesearch Corp. Ltd. giving a brief 
analysis of the proposed downtown zoning regulations as contained 
on pages 104-111 in "Report for Discussion", completed by the 
Downtown Study Team, September, 1974. Following discussion, it 
was 

RESOLVED 

THAT the report be referred to the Downtown Planning Team 
for consideration in preparation of the By-law. 


10 . Citizens Committee on Langara - Appointment 

The Committee noted a letter dated November 8, 1974 from the 
Citizens Committee on Langara advising that they passed a motion on 
November 5, 1974 recommending appointment of Mr. W.C. Morgan to 
replace Mr. Greig Marotte on the Committee. 

The Committee noted that the Citizens Committee on Langara 

should be disbanded at the Public Hearing on this matter as the 

duties entrusted to it would have been discharged at that time. 
After further discussion, it was 

RESOLVED 

THAT no action be taken on the recommendation of the Citizens 
Committee on Langara. 


The meeting adjourned at approximately 6:00 p.m. 
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CITY OF VANCOUVER 

FINAL COUNCIL MEETING - JANUARY 8, 1975 . 

The Final Meeting of the Council of the City of Vancouver 
was held on Wednesday, January 8, 1975, at 1.00 P.M. in 
Committee Room No. 1. 

PRESENT: Mayor Phillips. 

Aldermen Bowers, Harcourt, Hardwick, 
Linnell, Marzari, Massey, 
Pendakur, Rankin and Volrich. 

ABSENT: Alderman Gibson. 

CLERK TO THE COUNCIL: D.H. Little. 


ADOPTION OF MINUTES 

MOVED by Aid. Pendakur 
SECONDED by Aid. Massey 

THAT the Minutes of the Regular Council Meeting of December 
17, 1974, including the 'In Camera' portion, be adopted. 

- CARRIED UNANIMOUSLY 

A. MANAGER'S GENERAL 
REPORT, 

January 3, 1975. 

Finance Matters, 
January 3, 1975. 

The Council considered this report, which contains three 
clauses, identified as follows: 

Cl . 1 . Annual Financial Authorities. 
Cl.2. Authority to Invest Funds. 
— Cl.3. Extension of Contract with University of 

British Columbia and the City of Vancouver. 

The Council took action as follows: 

Annual Financial Authorities. 
(Clause 1) 

MOVED by Aid. Marzari 
SECONDED by Aid. Rankin. 

THAT the recommendation of the City Manager, contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 


Authority to Invest Funds. 
(Clause 2) 

MOVED by Aid. Pendakur 
SECONDED by Aid. Rankin 

THAT the recommendation of the City Manager, contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 


Final Council, January 8, 1975 
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Finance Matters, 

January 3 , 1975 , (Cont'd) 

Extension of Contract with University of 
British Columbia and the City of Vancouver 
(Clause 3) 

MOVED by Aid. Pendakur 
SECONDED by Aid. Volrich 

THAT recommendations (a) and (b) of the City Manager, 
contained in this clause, be approved. 

- CARRIED UNANIMOUSLY. 


DEPARTMENT GENERAL 
REPORT. 

January 3, 1975. 

Works and Utility Matters 
January 3, 1975. 

Use of Sanitary Landfill by Motorcycles 
(Clause 1) 

MOVED by Aid. Volrich 
SECONDED by Aid. Bowers 

THAT the report of the City Engineer be referred to the 
Municipality of Delta for its comments, pending further consideration 
by Council. 

- CARRIED 

(Aid. Rankin and Pendakur opposed) 


Report of Standing Committee on 

Civic Development. 

December 17, 1974. 


The Downtown Transportation Plan - 
Comments on the Downtown "Report for 
Discussion" (Clause 1) 

MOVED by Aid. Hardwick 
SECONDED by Aid. Marzari 

THAT the recommendations of the Committee be approved after 
amendment as follows: 

(a) That the city Engineer and Director of Planning 
submit a joint report reference to a meeting of 
Council prior to the Council meeting with the 
Bureau of Transit on February 6, 1975. 

(b) That the joint report reference be based on 
specific problems discussed and include overall 
policies and hierarchy for decisions. 

- CARRIED UNANIMOUSLY 


The Council adjourned Sine Die. 


The foregoing are Minutes of the Final Council Meeting 
January 8, 1975, adopted on January 14, 1975. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Finance Matters (cont'd ) 

(ii) 1970 Grey Cup Parade (Clause 5 ) 

The Board of Administration submitted for consideration an 
application from the Toronto Jaycees that the City consider 
entering, or sponsoring, a float, band or majorette group in the 
1970 Grey Cup Parade to be held in Toronto. 

MOVED by Aid. Wilson, 

THAT the City participate in this Grey Cup parade by entering 
a float, providing the cost is shared with the Pacific National 
Exhibition on an equal basis. 

- LOST 

No further action was taken. 


(iii) Balance of Finance Matters 

MOVED by Aid. Phillips, 

THAT, in respect of report of the Board of Administration 
(Finance matters), dated July 10, 1970, Clauses 1, 3, and 4 be 
adopted and Clause 6 received for information. 

- CARRIED 

B. Personnel Matters, Regular, 
July 3, 1970 


Salary and Classification Review: 
Trades Helper Position, Park Board 

MOVED by Aid. Adams, 

THAT the report of the Board of Administration (Personnel 
matters. Regular), dated July 3, 1970, be adopted. 

- CARRIED 

C. Personnel Matters, 
Supplementary, July 10, 1970 

Leave of Absence: 
Dr. W. A. Windrum 

MOVED by Aid. C alder, 

THAT the report of the Board of Administration (Personnel 
matters. Supplementary), dated July 10, 1970, be adopted. 

- CARRIED 

D. Property Matters, July 10, 1970 

MOVED by Aid. Broome, 

THAT the report of the Board of Administration (Property 
matters), dated July 10, 1970, be adopted. 


- CARRIED 
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Manager's Report, January 3, 1975 


(FINANCE - 1) 


FINANCE MATTERS 



RECOMMENDATION ' ■ 

1. Annual Financial Authorities 

The City Manager has received the following report from the Director of 
Finance. 

"The Director of Finance has requested certain authorities that Council is 
empowered to delegate under the City Charter. They are administrative in nature 
and in no way infringe on Council's policy making powers. Council has delegated 
these authorities regularly in the past. 

RECOMMENDED : 

(a) That the Director of Finance be authorized for the period 
January 1 to December 31, 1975, in accordance with Sections 
215 and 216 of the Vancouver Charter to draw warrants for 
payment and to report same in writing to the City Clerk for 
the information of Council within fifteen days after the end 
of each month in which the warrant is drawn. 

(b) That the Director of Finance be authorized to temporarily use, 
during the period January 1st to July 15th, 1975, such capital 
funds as are available, for other expenditures of the City 
pending collection of taxes, as provided by Section 259(b) of 
the Vancouver Charter." 

The City Manager RECOMMENDS that the foregoing; recommendations of 
the Director of Finance be approved. 


2. Authority to Invest Funds 

The City Manager has received the following report from the Director of 
Finance. 

"The Director of Finance has requested the normal authority to invest funds 
as they become available during the year 1975. 

RECOMMENDED : 

THAT the Director of Finance, in consultation with the City 
Manager, be authorized, for the year 1975, to invest the funds 
of the following accounts as same become available, and to vary 
the investments from time to time as may be expedient, in accordance 
with Section 201, 259, 260 of the Charter. In the case of major 
investments there will also be consultation with the Chairman of 
the Standing Committee on Finance and Administration. 


For Sinking Fund Account; for Debt Charges Equalization Account; Cemetery 
Perpetual Maintenance Funds; Captain Vancouver's Grave Maintenance Trust Fund; 
Pension D. Funds; Taylor Manor Trust Funds 

Securities of or guaranteed by the Government of Canada; 
Securities of or guaranteed by a Province of Canada; 
Securities of the City of Vancouver; 
Securities of the Greater Vancouver Water District; 
Securities of the Greater Vancouver Sewerage and Drainage District; 
Securities of the Greater Vancouver Regional District; 
Securities of the Municipal Finance Authority; 
Securities of or guaranteed by any chartered bank in Canada; 
Securities or deposits in, or shares or other evidences of indebtedness of, 
a Credit Union incorporated under the Credit Union Act. 


cont ' d 


4 


Manager's Report, January 3, 1975 


(FINANCE - 2) 


Clause No. 2 (continued) 


For General and Capital Accounts 

Securities of or guaranteed by the Government of Canada; 
Securities of or guaranteed by a Province of Canada; 
Securities of or guaranteed by any chartered bank in Canada; 
Securities of the GVRD, GVWD, GVSDD, MFA, or City of Vancouver 

which mature within one year from the date of acquisition; 
Securities or deposits in, or shares or other evidences of indebtedness of, 

a Credit Union incorporated under the Credit Union Act." 

The City Manager RECOMMENDS that the foregoing recommendations of 
the Director of Finance be approved. 


3. Extension of Contract with University of British Columbia 
and the City of Vancouver , 

Ttia Mtdlcal Health Officer reports as follows: 

•*Kffectiv« August 1, 1969, an Agreement was signed by the City of Vancouver and the 
University of British Columbia to provide public health nursing time on an annual 
basis. The service provided is 100% recoverable from the University. The Agreement 
has been renewed for periods of nine months annually up to and including 1973. 

A request has been received by the City of Vancouver for a further renewal of this 
contract for a period of twelve months effective September 1, 1974 to August 31, 
1975 (being the period during which this service is required by the University), 
with the necessary revisions to bring the terms of Agreement up to date. Two 
signed copies of the revised Memorandtm of Agreement have been forwarded by the 
University for execution by the appropriate civic officials. 

There will be no coats to the City of Vancouver to provide the part-time services 
of the public health nurses during the period of the contract; and upon termination 
of the contract, the part-time positions will be terminated. 

It is requested that approval be given the Medical Health Officer to renew this 
Agreement and to request the Law Department to review same and, if satisfactory, 
have them signed by the appropriate officials. " 

The City Manager RECOMMENDS that: 

a. The Medical Health Officer be authorized to renew the Agreement to supply four 
Public Health Nurses to the University of British Columbia on a half-time basis 
for twelve months, effective September 1, 1974 to August 31, 1975, at no cost 
to the City. 

b. Corporation Counsel be requested to review the new Agreement and, if satisfactory, 
have same executed by the appropriate civic officials. 



B-1 

Department Report, January 3, 1975 (WORKS - 1 


WORKS & UTILITY MATTERS 


RECOMMENDATION : 

1. Use of Sanitary Landfill by Motorcycles 
The City Engineer reports as follows: 

"A request has been received from the Delta Municipal Council requesting 
that the portion of the City's Sanitary Landfill, where dumping is not 
currently taking place, be made available to users of off-highway type motor- 
cycles and their activities. 

The portion of the site involved lies, in general, to the north of the 
entrance roadway and is presently being covered with a peat/silt/clay mix to 
meet Pollution Control Branch requirements. This work is proceeding, however the 
cover material has not as yet been levelled or rototilled to provide a surface suit- 
able for planting. This layer of cover material will be approximately two feet in 
depth when levelled and will be very soft until consolidated and the cover crop is 
well rooted. The operation of wheeled vehicles on this surface is not practical. 

The City is currently proceeding with a study to determine if treatment of 
runoff water from the site is required, to meet the Pollution Control Branch 
requirements. If treatment is required the area in question likely will be 
needed and its use would then be restricted primarily to this purpose. 

The City Engineer RECOMMENDS that the Corporation of Delta be advised that 
the area of the Sanitary landfill requested for motorcyclist activities can 
not be made available for this purpose because it is currently being provided 
with a topsoil covering, and in addition may be required in the future to meet 
Provincial drainage quality requirements. 


FOR COUHCIL ACTION PAGE(S)....^, 
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REPORT TO COUNCIL 



STANDING COMMITTEE OF COUNCIL 
ON CIVIC DEVELOPMENT 


December 17, 1974 


A meeting of the Standing Committee of Council on Civic Development 
was held on Tuesday, December 17, 1974, in the #1 Committee Room, 
third floor. City Hall, at approximately 9:00 a.m. 

PRESENT: Alderman Hardwick (Chairman) 

Alderman Bowers 
Alderman Massey 

ABSENT: Alderman Pendakur 

CLERK: G. Barden 


RECOMMENDATION 

1 1. The Downtown Transportation Plan - 

CoiUments on the Downtown "Report for Discussion" 

The Committee had for consideration a report dated December l6, 1974, 
(circulated at the meeting) from the City Engineer commenting on the 
Downtown transportation plan included in the "Report for Discussion" 
prepared by the Downtown Study Team. 

The City Engineer stated that the Engineering Department agrees with 
three basic concepts in the "Report for Discussion" : 

a. To encourage residents in close proximity to employment in 
the Downtown core. 

b. To de-emphasize the car, and emphasize transit. 

c. To pedestrianize the core and make it a pleasant place 
for people. 

The City Engineer stated that more emphasis should be placed on 
difficulties that must be overcome and measures that must be taken to 
pedestrianize the core. This would require alternate facilities to 
the north, south, east and west of the core which are in conflict 
with concepts being advanced for these areas, namely: 

a. Nelson-Smithe couplet - not supported by False Creek proposals 
(Marathon) nor West End proposals (West End Planning Team) 

b. Waterfront Road - not supported by Waterfront interest groups 

c. Other "east neck" difficulties - problems related to 
Columbia/Quebec 

d. Thurso w-Bute couplet - not supported by West End Planning Team. 
The City Engineer also emphasized the following: 

- the provision of a traffic system to circumnavigate the 
core area 

- provision of peripheral parking lots for commuters 

- a base period of traffic must be maintained otherwise the 
downtown will die 

I 

cent ' d ... 


Standing Gori 
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Clause No.l (continuea; 


- residents in the downtown will add much to the viability 
of the proposals, however, these residents will not be 
totally without cars and parking must be provided for them 

- a waterfront road must be provided to replace street capacity 
which would be lost to surface transit and pedestrianization 
in the Hastings/Main "neck" area 

- the proposals require a drastic change from car to transit 
and can be achieved ultimately only with full scale subway 
systems. 

The Committee felt the City Engineer and Director of Planning should 
first establish areas of agreement and prepare a joint report in 
terms of the overall picture for the existing and new Members of 
Council. 

Following further discussion, it was 
RECOMMENDED 

(a) THAT the City Engineer and Director of Planning submit a 
joint report reference to the special meeting of Council 
with the Bureau of Transit scheduled for January 23, 1975. 

(b) THAT the joint report reference be based on specific problems 
discussed and include overall policies and hierarchy for 
decisions. 


The meeting adjourned at approximately 10:15 a.m. 

FOR COUNCIL ACTION SEE PAGE(S) ..fi2„„ 
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CITY OF VANCOUVER 
INAUGURAL COUNCIL MEETING 

The Inaugural Meeting of the City of Vancouver was held on 
Wednesday, January 8, 1975, in the Council Chamber at 2. P.M. 

Mayor-Elect, Arthur Phillips entered the Chamber accompanied 
by His Honour Judge A.Stewart McMorran of the County Court of Cariboo 
and former City Prosecutor, and the Civic Chaplain, Reverend Father 
Brendan Boland . 

His Honour Judge McMorran administered the Oath of Office 
to Mayor-Elect Arthur Phillips. 

His Honour Judge McMorran then administered the Oath of Office 
to the following Aldermen-Elect. 


Hugh S. Bird. 
Fritz K. Bowers. 
Helen D. Boyce . 
Arthur R. Cowie . 
Michael Harcourt. 


Warnett Kennedy. 
Darlene R. Marzari. 
Harry Rankin. 
Edward C. Sweeney. 
John J. Volrich. 


ROLL CALL. 


The Council was called to order and the City Clerk called 
the Roll. 


INVOCATION. 


The Civic Chaplain, the Reverend Father Brendan Boland, 
offered the Invocation Prayer . 


INAUGURAL ADDRESS 

Mayor Phj.llips presented his Inaugural Address, thanking 
past members of Council for their service to the City of Vancouver, 
and made reference to various policy matters setting out recommend- 
ations which are referred to in these proceedings. 


MOVED by Aid. Rankin 
SECONDED by Aid. Harcourt 

THAT the Inaugural Address of the Mayor be received. 


- CARRIED UNANIMOUSLY 


Inaugural Council, January 8, 1975 


STANDING COMMITTEES 

MOVED by Aid. Sweeney 
SECONDED by Aid. Cowie 

THAT the Standing Committees, membership and meeting day 
and times as recommended by the Mayor in his Inaugural Address, 
and quoted hereunder, be approved: 

COMJ-IUNITY SERVICES COMMITTEE . 

Thursday Afternoons - 3.30 p.m . 

Chairman: Alderman Rankin, 
Vice-chairman: Alderman Marzari, 

Other Members: Aldermen Boyce , Sweeney and Volrich. 

FINANCE & ADMINISTRATION COMMITTEE . 

Thursday Afternoons - 1.30 p.m . 

Chairman: Alderman Volrich, 
Vice-chairman: Alderman Sweeney, 

Other Members: Aldermen Bowers, Kennedy and Marzari. 

HOUSING & ENVIRONMENT COMMITTEE . 

Thursday Afternoons - 1.30 p.m . 

Chairman: Alderman Harcourt, 
Vice-chairman: Alderman Bird, 

Other Members: Aldermen Boyce, Cowie and Rankin. 

PLANNING & DEVELOPMENT COMMITTEE. 

Thursday Afternoons - 3.30 p.m . 

Chairman: Alderman Bowers, 
Vice-chairman: Alderman Kennedy, 

Other Members: Aldermen Bird, Cowie and Harcourt. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Volrich, 

THAT each Standing Committee Chairman submit to Council semi- 
annual reports on progress and proposed Committee agenda, with an 
initial report being submitted to Council in February, 1975. 

- CARRIED UNANIMOUSLY 


APPOINTMENTS TO BOARDS AND COMMISSIONS . 

MOVED by Aid. Bird 
SECONDED by Aid. Sweeney 

THAT the appointments to Boards and Commissions, as 
recommended by the Mayor in his Inaugural Address, as quoted here- 
under, be approved: 


Continued . 
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APPOINTMENTS TO BOARDS AND COMMISSIONS (Cont'd) 
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! AUDITORIUM BOARD 

Alderman Bowers (in that capacity Alderman Bowers will also 

look after matters pertaining to the 
\ Orpheum Theatre) 

BRITANNIA COMMUNITY SERVICES MANAGEMENT BOARD LIAISON 
Alderman Marzari 

CIVIL DEFENCE BOARD 
Mayor Phillips 

CONTROL OF SOLICITING FOR CHARITY COMMITTEE 
Mayor Phillips 

DOWNTOWN PARKING ASSOCIATION 
Alderman Bird 

FOLKFEST '75 COMMITTEE 
Chairman: Alderman Volrich 

Alderman Boyce 

GREATER VANCOUVER CONVENTION & VISITORS BUREAU 
Alderman Kennedy 

HERITAGE ADVISORY BOARD 
Alderman Cowie 

JOINT BURNABY- VANCOUVER FRASER RIVER COMMISSION 
Alderman Harcourt 

LOWER MAINLAND MUNICIPAL ASSOCIATION 
Alderman Kennedy 

METROPOLITAN BOARD OF HEALTH 
Alderman Boyce 

OFFICIAL TRAFFIC COMMISSION 

i 

I Chairman: Alderman Marzari 

I 

! Alderman Boyce 

i 

I P.N.E. DIRECTORS 

Alderman Bowers 
Alderman Bird 
Alderman Cowie 
Alderman Sweeney 
I Alderman Volrich 

P.N.E. NEGOTIATING COMMITTEE 

Mayor Phillips 
1 Alderman Bowers 

Alderman Volrich 


Continued 
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APPOINTMENTS TO BOARDS AND COMMISSIONS (Cont'd) 
PARK BOARD LIAISON 

1 

Alderman Cowie to alternate with the DEPUTY MAYOR, 
j (This will mean one meeting a month for the Deputy Mayor and 

I one for Alderman Cowie. ) 

I 

I 

I REMEMBRANCE DAY COMMITTEE 

' Chairman: Mr. Hal ford Wilson 

Alderman Bird 

SCHOOL BOARD LIAISON 
Alderman Bowers 

U.N. CONFERENCE COMMITTEE 
Chairman: Alderman Kennedy 

Alderman Cowie 

VANCOUVER ART GALLERY ASSOCIATION 
Alderman Cowie 

VANCOUVER ATHLETIC COMMISSION 
Alderman Sweeney 

VANCOUVER LIBRARY BOARD 
Alderman Boyce 

VANCOUVER RESOURCES BOARD 

Alderman Marzari 
Alderman Rankin 

VEHICLES FOR HIRE BOARD 

! 

Alderman Rankin 

I - CARRIED UNANIMOUSLY 

! 

! 

COUNCIL MEETING DATES - 1975 . 

I MOVED by Aid. Kennedy 

SECONDED by Aid. Bowers, 
I THAT the regular Council meetings for the year 1975 be held 

I on Tuesdays on the following dates, commencing at 2:00 p.m. and, 

after a declared recess for the purpose, to continue at 7:30 p.m. 

for completion of Council business if and when necessary: 


DATES 

JANUARY 8 
14 
21 
28 


FEBRUARY 11 
18 
25 


SKIP COUNCIL 


FEBRUARY 4 


Continued . 


Inaugural Council, January 8, 1975. 
COUNCIL MEETING DATES - 1975 . ( Cont ' d ) 


IS 

12 

. 5 


MARCH 11 
18 
25 

APRIL 8 
15 
22 

MAY 6 
13 

MAY 2 7 

JUNE 3 

JUNE 17 
2 4 

JULY 8 

JULY 2 2 

2 9 

AUGUST 12 
AUGUST 2 6 

SEPTEMBER 9 
16 

SEPTEMBER 30 

OCTOBER 7 

OCTOBER 21 
2 8 

NOVEMBER 4 
NOVEMBER 18 


25 

DECEMBER 2 
9 
16 


MARCH 4 

APRIL 1 

APRIL 2 9 

MAY 2 

JUNE 10 

JULY 1 

JULY 15 

AUGUST 5 

AUGUST 19 

SEPTEMBER 2 

SEPTEMBER 2 3 

OCTOBER 14 

NOVEMBER 11 


DECEMBER 2 3 
30 


Two evening delegation meetings a month. 

2:00 p.m. delegations for those who can come easily in the 
afternoon . 


- CARRIED UNANIMOUSLY 


JUL 14 1970 

Regular Council, July 14, 1970 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

E . Employee Suggestion Plan 

The Board of Administration, under date of July 3, 1970, 
submitted report of the Employee Suggestion Plan Committee with 
recommendations as follows, in respect of Employee Suggestion 
Plan; 

"The Suggestion Committee recommends that; 

(a) This report be received for information; 

(b) i. An award of $75.00 be made to Mr. Daniel A. 

McPherson, formerly of the Permits and Licenses 
Department, for suggestion no. 116; 

ii. An award of $50.00 be made to Mr. William McCormick 
of the Waterworks Division, Engineering Department, 
for suggestion no. 130; 


iii. An award of $25.00 be made to Mr. Max Fulkerson of 
the Garage Branch, Engineering Department, for 
suggestion no. 142; 

iv. An award of $10.00 be made to Mr. Ronald Jenkins of 
the Tax Office, Finance Department, for suggestion 
no. 143; 

V. An award of $45.00 be made to Mr. Max Fulkerson of 
the Garage Branch, Engineering Department, for 
suggestion no. 153; 

vi. An award of $15.00 be made to Mrs. Gertrude Hughes 
of the Vancouver Public Library for Library 
Suggestion no. 13; 

vii. An award of $40.00 be made to Mr . E. McColm of the 
Vancouver Public Library for Library Suggestion 

no . 19; 


viii. An award of $15.00 be made to Mrs. J. Morgan of 
of the Vancouver Public Library for Library 
Suggestion no. 20. 

(c) Funds for the above awards be taken from Account No. 
7090/905, set up for this purpose." 

The Board of Administration recommends adoption. 

MOVED by Aid. Adams, 

THAT the foregoing recommendations be adopted. 


- CARRIED 


The Council recessed to reconvene following the Court of 
Revision Council on Local Improvements which convenes at 2;00 p.m. 
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DEPUTY MAYOR 


1975 


MOVED by Aid . Boyce , 
SECONDED by Aid. Harcourt 

THAT the following recommendations of the Mayor, with respect 
to appointment of Deputy Mayors for 1975, be approved: 


January 

February 

March 

April 

May 

June 

July 

August 

September 

October 

November 

December 


Alderman 
Alderman 
Alderman 
Alderman 
Alderman 
Alderman 
Alderman 
Alderman 
Alderman 
Alderman 
Alderman 
Alderman 


Cowie 

Harcourt 

Marzari 

Volrich 

Bird 

Boyce 

Bowers 

Kennedy 

Sweeney 

Rankin 

Bowers 

Harcourt 


- CARRIED UNANIMOUSLY 


DISTRIBUTION OF VOTES - 

GREATER VANCOUVER REGIONAL DISTRICT 

The Council noted the following communication from the 
Mayor with respect to Vote Distribution - Vancouver Regional 
District Members: 

In view of an important Regional District meeting held 
in the morning of January 8, 1975, it was necessary to apportion 
the Vancouver votes among its Regional District members prior 
to the Inaugural Council meeting. 

I have directed the votes be distributed as follows and 
I am asking the Council confirm the action taken, which is 
based on granting five votes to the Council representatives 
who were previously on the Regional District and four votes to 
the other members : 

Arthur Phillips - 5 votes 
Harry Rankin - 5 votes 
Hugh Bird - 4 votes 
Michael Harcourt - 4 votes 
Darlene Marzari - 4 votes 

MOVED by Aid . Cowie 
SECONDED by Aid. Sweeney 

THAT the action of the Mayor with respect to distribution 
of Vancouver's Regional District votes, be confirmed. 

- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 2.40 p.m. 


The foregoing are the Minutes of the Inaugural Council Meeting 
of January 8, 1975, adopted on January 14, 1975. 



CITY OF VANCOUVER 


R EGULAR COUNCIL MEETIN G 

A Reaular Meeting of the Council of the City of Vancouver 
was held on Tuesday, January 14, 1975, in the Council Chamber, 
commencing at 2:00 p.m. 

PRESENT : Mayor Phillips 

Aldermen Bird, Bowers, Boyce , Cowie , Harcourt, 
Kennedy, Marzari, Rankin, Sweeney and 
Volrich 

CLERK TO THE COUNCIL : D.H. Little 

PRAYE R 

The proceedings in the Council Chamber were opened with 
prayer . 


'IN CAMERA' MEETING 

Council was advised that there were matters to be considered 
'In Camera' later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Bird, 
SECONDED by Aid. Harcourt, 

THAT the Minutes of the Final Council Meeting of January 8, 1975, 
and the Minutes of the Inaugural Council Meeting of January 8, 1975, 
be adopted. 

CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Bird, 
SECONDED by Aid. Harcourt, 

THAT the Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

-- CARRIED UNANIMOUSLY 
MANAGER'S, DEPARTMENT AND OTHER REPORTS 

A. MANAGER'S GENERAL REPORT 
JANUARY 10 , 1975 


Finance Matters 
(January 10, 1975) 

Park Board - Ice 
Rinks (Clause 2) 

At this point in the proceedings. Commissioner May Brown, 
Chairman of the Park Board, addressed the Council on the matter 
of ice rinks as contained in the Manager's Report of January 10, 
1975. Commissioner Brown generally explained the situation with 
respect to the Connaught Park, Sunset Park and Hastings Park ice 
rinks . 

Mr. Ron Howard, the architect for the ice rinks, also addressed 
the Council and filed a letter he had submitted to the Park Board 
January 14th, which gave cost details of the Kensington ice rink in 
Burnaby and the Connaught and Britannia rinks, indicating that the 
Vancouver rinks compare favourably financially with other rinks after 
realistic adjustments. 

MOVED by Aid. Volrich, 

THAT the construction of Connaught Park and Sunset Park ice 
rinks be authorized on the basis of the financing as detailed in 
the City Manager's report and approval also be given to cover a 
'shortfall' of $567,500 to be appropriated from the 1975 Supplementary 
Capital Budget on the assumption that the Provincial Government grants 
will be forthcoming. 

(carried ) 

(Alderman Kennedy opposed) , 
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Regular Council, January 14, 1975 

Park Board - Ice Rinks 
(continued) 


MOVED by Aid. Rankin in amendment, 

THAT the following words be added to the motion by Alderman 
Volrich : 

"Further that an additional amount of $1,222,000 be 
appropriated from the 1975 Supplementary Capital 
Budget for the purpose of constructing the Hastings 
Park rink . " 

- LOST 

(Aldermen Bird, Boyce, Bowers, Harcourt, Kennedy, Marzari, 
Volrich and the Mayor opposed) 

The amendment having lost, the motion by Alderman Volrich 
was put and CARRIED. 

MOVED by Aid. Harcourt, 

THAT the matter of financing the Hastings Park ice rink be 
referred to the Standing Committee on Finance and Administration 
and that this project be the first priority rink. 

- CARRIED UNANIMOUSLY 

UNFINISHED BUSINESS 

Council deferred consideration of the following items pending 
the hearing of delegations later this day: 

1. Oakridge Traffic - Tisdall Street 
and 45th Avenue 

2. Kitsilano Area Planning Program - 
Progress Report No. 2 

3. Pofi Bar, 1716 Charles Street - 
Complaints of Neighbours. 


Request for Extension of Hours : 
Steams Hot Dogs, 50 East Hastings 

Council on July 9, 1974, approved the recommendation of the 
Social Services Committee that there be no change in the hours of 
operation of Steams Hot Dogs at 50 East Hastings Street from noon 
to 1:00 a.m. Subsequently, Mr. Young, the operator of Steams Hot 
Dogs, has appealed to Council for an extension of his hours of 
business to 3:00 a.m. 

Mr. Annable, representing Mr. Young, addressed the Council 
and referred to his letter of December 4, 1974, which had been 
circulated to the Council detailing his reasons for the request 
to extend the hours . 

Inspector Lake representing the Police Department, also addressed 
Council and reported on the improved situation over the past nine months. 

MOVED by Aid. Bowers, 

THAT permission be granted to Steams Hot Dog to extend their 
hours until 3:00 a.m. as per their request. 

-- LOST 

(Aldermen Bird, Boyce, Cowie , Harcourt, Kennedy, Marzari, 
Rankin, Sweeney, Volrich and the Mayor opposed) 
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COMMUNICATIONS OR PETITIONS 

1. University Endowment 
Lands : Study 


Under date of December 18, 1974, the Chairman of the Park Board 
submitted the following extract from his Board's meeting of 
December 16th: 

" UNIVERSITY ENDOWMENT LANDS 

Cdimissioner Brown reported cn a neeting held on 
^^□nday, December 9 th with the Honourable Rciert 
Williams, Minister of Lands, and the Honourable 
David StLpich, Minister of Agriculture, in 
Victoria. Ocmnissioner Brown reported tliat it 
was agreed that a large regional park should be 
reserved in the undeveloped Lfriiversity Endcwmsnt 
Lands and tiiat the Minister of Lands would welccame 
suggestions as to the type of paric activities 
desirable in the area. 

It was regularly moved and seconded, 

RESOLVED: Tfiat the Board request the Greater 
Vancouver Regional District to 
undertake a stud^' of the park 
potential of tlie Universitv 
liicicwnient Lands as soon as 
possible and offer oocperaticn 
of the Vancouver Park Board 
staff to assist, and further, 
the Board ask City Council to 
sq^port this request to the 
G.V.R.D. 

- Carried." 

MOVED by Aid. Bird, 

THAT, as requested by the Park Board, the Vancouver City Council 
support the Park Board's request to the Greater Vancouver Regional 
District to undertake a study of the park potential of the University 
Endowment Lands as soon as possible. 

(carried) 

(Aldermen Harcourt and Rankin opposed) 

MOVED by Aid. Volrich in amendment, 

THAT the following words be added to the motion by Alderman 

Bird : 

"and that the G.V.R.D. seek approval of the Provincial 
Government on the terms of reference and principle of 
such a study . " 

LOST 

(Aldermen Bowers, Boyce , Cowie , Harcourt, Mar/.ari, 
Rankin and Sweeney opposed) 

The amendment having lost, the motion by Alderman Bird 
was put and CARRIED. 


2 . Nelson Park Proposed 
Developments 


Under date of December 18, 1974, the Chairman of the Park 
Board submitted the following extract from his Board's meeting 
of December 16th: 


cont ' d . 
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COMMUNICATIONS OR PETITIONS (cont'd) 

Nelson Park Proposed Developments 
(continued) 


" NELSON PARK PROPOSED 13EVEL0PMENTS 

Ccrnnissioner Brown reported cn a itEeting held with 
the City's Ccmnunity Etevelopment Canmittee on 
Thursday, December 12th, to discuss the proposed 
Nelson Park develc^ments . She advised a nuinber of 
groups were in attendance that expressed ctojecticns 
to the architect's plan for a hic^i rise building 
over the proposed school. Despite all the objection!; 
to the proposed housing, the Council's Ccnmittee 
approved the project for a 10 storey high rise 
building contrary to the West End Planning Team's 
guidelines. 

It was regularly moved and seconded, 

RESOLVED: That the Board advise tlic inccming 
Sc±iool Board and City Council that 
the Park Board wishes to withdraw 
fron the Nelson Paj^ building 
project but will continue with 
plans for park developnont on 
Block 22. 

- Carried." 

MOVED by Aid. Bowers, 

THAT the letter from the Park Board dated December 18, 1974, 
be received, and the Planning and Development Committee arrange a 
joint meeting of the Committee with the School Board, Park Board 
and residents of the Nelson Park area to discuss the Nelson Park 
proposed development and report back to Council at the end of 
February, and in the meantime, the relocation arrangements of 
the tenants of Minaki Lodge, be suspended. 

- CARRIED UNANIMOUSLY 

3. Request to Sponsor Luncheon: 
Community Planning Association 

Under date of December 23, 1974, the Community Planning Association 
advised that the Association and the American Society of Planning 
Officials are holding a joint planning conference in Vancouver from 
April 13 to 17, 1975. The Community Planning Association is 
requesting the City of Vancouver to host a luncheon at an estimated 
cost of $7,500. 

MOVED by Aid. Bowers, 

THAT the letter from the Community Planning Association be 
received and no further action be taken. 

- CARRIED UNANIMOUSLY 

4. Increased Moorage Rates: 
National Harbours Board Floats 

The United Fishermen and Allied Workers' Union submitted a 
letter dated November 20, 1974, to which was attached a petition 
protesting the moorage rate increase on National Harbours Board 
floats. The letter also asked Council to consider where commercial 
fishermen stood in the overall scheme of Vancouver's harbour 
development . 

MOVED by Aid. Bowers, 

THAT the letter be received and no further action be taken. 


- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIONS (cont'd) 

5 . S.W. Marine Drive: Delegation 

MOVED by Aid. Sweeney, 

THAT the request of the Save S.W. Marine Drive Committee to 
appear as a delegation before Council to present a brief, be 
granted and the arrangements left with the City Clerk. 

- CARRIED UNANIMOUSLY 

6. Vancouver Public Library Board: 
Resignation of Mr. Herbert McArthur 

The Council noted a letter dated January 3, 1975, from Mr. 
Herbert E. McArthur advising that he wished to retire from the 
Vancouver Public Library Board having served on the Board for 
five years. Mr. McArthur was appointed in 1974 for a two-year 
term. 

MOVED by Aid. Marzari, 

THAT the letter from Mr. McArthur be received and a letter 
of thanks be extended to Mr. McArthur expressing Council's 
appreciation for his services. 

- CARRIED UNANIMOUSLY 

7 . Kitsilano Planning Matters 

Council noted the following letter from the Vancouver Resources 
Board dated January 9, 1975: 

" At a regular meeting of the Vancouver Resources 
Board held on December 4, 1974, the following resolutions 
were passed in support of the representatives from the 
Kitsilano Community Resources Board: 

1. 'THAT Vancouver City Council amend its City 

By-laws and/or Charter to allow the City to 
prevent demolition of housing presently 
accommodating low and modest income people, 
namely senior citizens, families with children 
and single parents, the majority of whom 
receive statutory services. ' 

2. 'THAT the Vancouver City Council direct 

amendments be made to the City's By-Laws 
RM3 and 3A (Apartment Zoning) to insure that 
at least 25% of the apartment buildings that are 
built shall be suitable for families with children. ' 

The Vancouver Resources Board now has a prime 
responsibility for resolving social problems in this city and 
as the resulting social problems which occur when people have 
a lack of suitable shelter are obvious, we strongly urge you 
to support these resolutions and take the appropriate action. " 

MOVED by Aid. Harcourt , 

THAT the letter be received and referred to the Kitsilano 
Planning Advisory Committee. 


- CARRIED UNANIMOUSLY 
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MANAGER'S, DEPARTMENT AND OTHER REPORTS (cont'd) 


A. MANAGER'S GENERAL REPORT 
J ANUARY 10, 1975 (cont'd ) 

Works & Utility Matters 
(January 10, 1975) 

The Council considered this report which contains four 
Clauses identified as follows : 

Cl. 1: Lease of Portion of Heather Street, South of 
S/W Marine Drive, Blocks C, D, Y & Z, D.L. 
319, 323, 324 

Cl. 2: Lease of Portions of Taylor Street, East of 

Cambie Street Bridge, D.L.'s 2850 and 4678 
Cl. 3: Watermain Installations - 1974 Capital Budget 
Cl. 4: Proposed P.C. Concrete Walks abutting Parks 
throughout the City 

The Council took action as follows: 
Clauses 1 to 4 inclusive 

MOVED by Aid. Bird, 

THAT the recommendations of the City Manager contained in 
Clauses 1 to 4 inclusive, be approved. 

- CARRIED UNANIMOUSLY 

Fire & Traffic Matters 
(January 10, 1975) 

Closure of Robson Street During 
Construction on Blocks 51/61/71 
(Clause 1) 


In considering this Clause, the Council also noted a report 
from the Engineering Department dated January 13, 1975, giving 
the City Engineer's views and additional information with respect 
to the construction phase of the project. 

MOVED by Aid. Harcourt , 

THAT Robson Street, between Howe and Hornby Streets, be closed 
during the first phase of construction of the Provincial Government 
complex, which is estimated to be between May, 1975, and August, 
1976, and that relief from traffic disruption be obtained by using 
two lanes on Robson Street between Howe and Hornby for both buses 
and automobiles during the second half of construction of this project; 

FURTHER THAT the Council resolution of December 10, 1974, be 
varied accordingly; 

AND FURTHER THAT the Provincial Government and their architect 
be requested to consult fully with the City Engineer so that the 
design of the structures under Robson Street be such that any future 
addition of traffic lanes on this block will be accomplished at a 
minimum cost. 

- CARRIED 

(Aldermen Bird, Boyce , Kennedy and Sweeney opposed) 


The Council recessed at approximately 3:45 p.m., and following 
and 'In Camera' meeting in the Mayor's Office, reconvened in open 
session in the Council Chamber at approximately 5:05 p.m. 
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MANAGER'S, DEPARTMENT AND OTHER REPORTS (cont'd) 


Finance Matters 

(January 10, 1975 ) (cont ' d) 

The Council considered this report which contains three 
Clauses identified as follows: 

CI. 1: Tax Exempt Property - Senior Citizens Housing 
CI. 2: Park Board - Ice Rinks 

CI. 3: Investment Matters (Various Funds) September 
to November, 197 4 


The Council took action as follows: 

Tax Exempt Property - Senior 
Citizens Housing (Clause 1) 

Council was advised that the City Manager wished this Clause 
withdrawn, and it was so agreed. 


Park Board - Ice 
Rinks (Clause 2) 


For Council action on this Clause, see pages 1 and 2. 


Investment Matters (Various Funds) 
September to November, 1974 (Clause 3) 

MOVED by Aid. Harcourt, 

THAT the recommendation of the City Manager contained in this 
Clause be approved. 

- CARRIED UNANIMOUSLY 


Personnel Matters 
(January 10, 1975 ) 

Proposed Functions, Organization and 
Staffing of the Labour Relations Department 
of the G. V. R. D. (Clause 1) 


MOVED by Aid. Sweeney, 

THAT the recommendation of the City Manager contained in this 
Clause be approved. 

- CARRIED UNANIMOUSLY 


Property Matters 
(January 10, 1975) 

The Council considered this report which contains eleven 
Clauses identified as follows: 


CI . 

1 : 

CI. 

2 : 

CI. 

3 : 

CI. 

4 : 

CI. 

5 : 

CI. 

6 : 

CI. 

7 : 

CI. 

8 : 

CI. 

9 : 


CI. 10 


CI. 11 


Tenders for Lease - E/S Howe Street, South of Pacific 
Office Space for the West End Planning Staff 
Relocation of Development Group - False Creek Site 
Office (Lease) 

Lease of 456 West Broadway - 1,632 Sq . Ft., Third 
Floor 

Lease Renewal - 475 Main Street - Traffic Courts 
and Offices 

Lease of Portion of Waterlot 'A' - 21[i West 1st Avonuo 
Lease Renewal -■ 17' Widening Strip being portion of 
Arbutus Street, South of 11th Avenue • Adjacent to 
Parcel B, Block 385, D.L. 526 

Lease Renewal, Lot 19 Except East 27', Block 23, D.L. 
185, Situated 1100 Block Pendrell Street 
Branch Library - Marpole 

Lots 29-40, Block A2 , D.L. 200A and 2037 - E/S Main 
Street North of Industrial Avenue 

Sale of Lots 1-4, Blocks 1 & 2, D.L. 311 and Lots 
18-20, Block 21 and Lot 20, Block 32, D.L. 319 etc. 
Situated N/W Corner of Ash and S/W Marine Drive 


The Council took action as follows: 


cont ' d . 
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MANAGER'S, DEPARTMENT AND OTHER REPORTS (cont'd) 

Property Matters (January 10, 
1975) (continued) 


Tenders for Lease - E/S Howe 
Street, South of Pacific (Clause 1) 

MOVED by Aid. Bird, 

THAT the recommendation of the City Manager contained in this 
Clause be approved. 

- CARRIED UNANIMOUSLY 

Clauses 2, 4, 5, 7, 8, 9 and 10 

MOVED by Aid. Harcourt , 

THAT the recommendations of the City Manager contained in 
Clauses 2, 4, 5, 7, 8, 9 and 10, be approved. 

- CARRIED UNANIMOUSLY 

Relocation of Development Group - 
False Creek Site Office (Lease) 
(Clause 3) 


MOVED by Aid. Kennedy, 

THAT this Clause be deferred for one month. 


- LOST 


(Aldermen Bird, Bowers, Cowie , Harcourt, Marzari, Rankin, 
Sweeney, Volrich and the Mayor opposed) 


MOVED by Aid. Harcourt, 

THAT the recommendation of the City Manager contained in this 
Clause be approved. 

- CARRIED 


(Aldermen Boyce and Kennedy opposed) 


Lease of Portion of Waterlot 'A' 
D.L. 2064, Plan 5568 - 215 West 
1st Avenue (Clause 6) 


MOVED by Aid. Sweeney, 

THAT this Clause be deferred for one week to permit the City 
Manager to determine the type of goods that will be shipped to or 
from the proposed barge slip and tug berth. 

- CARRIED UNANIMOUSLY 


Sale of Lots 1-4, Blocks 1 & 2, D.L. 311 and 
Lots 18--20, Block 21 and Lot 20, Block 32, 
D.L. 319 etc.. Situated N/W Corner of Ash and 
S/W Marine Drive (Clause 11) 


MOVED by Aid. Bowers, 

THAT the request of the Cheshire Homes Society of B.C. to extend 
the sale date for a period of six months to July 8, 1975, be granted, 
subject to an interest rate being charged at 10'-,% for this interim 
period . 

(amended) 


MOVED by Aid. Harcourt in amendment, 

THAT all of the words in the motion by Alderman Bowers be 
struck after the word 'granted' . 

- CARRIED 


(Alderman Bowers opposed) 

The motion as amended and reading as follows was put and 
CARRIED UNANIMOUSLY: 

"THAT the request of the Cheshire Homes Society of B.C. to 
extend the sale date for a period of six months to July 8, 
1975, be granted. " 


JUL 14 1970 


Regular Council, July 14, 1970 


The Council reconvened in open session in the Council Chamber 
at approximately 2:10 p.m., still in Committee of the Whole, His 
Worship the Mayor in the Chair and the following members present: 

PRESENT : His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 
Hardwick, Linnell, Phillips, 
Rankin, Sweeney and Wilson 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

F. Semi-Annual Review of Capital Budget: 
May 31, 1970 

MOVED by Aid. Phillips, 

THAT the report of the Board of Administration, dated 
June 30, 1970, re semi annual review of the Capital Budget as at 
May 31, 1970, be received for information. 

- CARRIED 

G. Additional Court: 
475 Main Street 

The Board of Administration, under date of June 30, 1970, 
submitted a report from the Administrative Analyst in regard to 
Additional Court: 475 Main Street. In respect of staff required, 
the Director of Personnel Services submitted a report recommending 
as follows: 

Proposed Effective 
"Incumbent Classification Date 

One New Position Court Clerk II 

Pay Grade 17 ($526-629) When filled 

One New Position Court Recorder I 

Pay Grade 14 ($459-547) When filled 

One New Position Court Officer I 

Pay Grade 17 ($526-629) When filled 

One New Position Asst. City Prosecutor II 

Pay Grade 33 ($1084-1300) When filled 

The Comptroller of Accounts advises that there are no funds 
in the budget of the Provincial Court Clerks Department or 
the Police Department to provide for the initial expense for 
the estimated salaries but that funds can be provided from 
the Contingency Reserve. 

These recommendations have been discussed with the Business 
Manager of the Vancouver City Hall Employees' Association who 
concurs therein." 

The following recommendations, as approved by the Board of 
Administration are extracted from the Administrative Analyst's 
report : 

"1. An additional court room complete with court staff and 
equipment, be provided from September 1, 1970, at 475 
Main Street. 

2. The City Building Inspector be authorized to proceed in 
the most expeditious manner with the necessary alterations 
at 475 Main Street to provide the necessary facilities at 
an estimated cost of $15,400.00. 

3. The Provincial Court Clerk, together with the City 
Purchasing Agent, be authorized to obtain the necessary 
furniture and equipment at an estimated cost of $11,686.00, 


cont 'd , 
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MANAGER ' S , DEPARTMENT AND OTHER REPORTS (cont'd) 


B. DEPARTMENT GENERAL REPORT 
JANUARY 10 , 1975 


Building & Planning Matters 
(January 10 , 1975) 


Contracts for Construction - Heather 
Street Marina, Area 6 False Creek 
(Clause 1; 


MOVED by Aid. Volrich 

THAT the recommendation of the Development Consultant as 
contained in this Clause be approved. 

- CARRIED 

(Aldermen Boyce and Sweeney opposed) 

After considering the foregoing, the Council was in general 
agreement that it would prefer to see local labour used to the 
fullest extent possible on all False Creek projects. 

Fire & Traffic Matters 
(January 10, 1975) 


Granville Street Pedestrian Transitway 
Snow and Ice Control Procedure (Clause 1) 

MOVED by Aid. Sweeney, 

THAT this Clause be received for information. 

- CARRIED UNANIMOUSLY 

C. Illegal Suites: 
Hardship Cases 

The Committee of Officials concerning Illegal Suites - Hardshi 
Cases, submitted the following report under date of January 3, 1975 

"The Committee of Officials has considered the following requests 
under the policy established by Council concerning Illegal Suites - 
Hardship Cases, and reports as follows: 

(a) The following applications recommended for approval by the 
Sub-Committee be approved: 

Larochelle Avilda (tenant) , 2955 East 3rd Avenue 
James McKenzie (tenant) , 2610 West 10th Avenue 
Lana Beaulieu (tenant) , 19 North Renfrew Street 


(b) the following applications be approved for one year from 
the date of this Resolution: 


David Anderson (tenant) , 350 East 57th Avenue 
Lawrence M. Yatkowsky (tenant) , 1887 West 13th Avenue 
Alan Chi-Wai Tso (tenant) , 866 West 61st Avenue 
Debra Browning (tenant) , 5831 Alma Street 

Lynn Banning & Shelley Halpern (tenants) , 2243 West 1st Avenue 
Mary Kristin Barchard (tenant) , 4444 West 2nd Avenue 
Linda Light (owner) , 2737 West 3rd Avenue 


(c) the following applications be approved for six months from 
the date of this Resolution: 


Bipinchandra & Premlnta Mehta (owners) , 234? Fast 54th Avenue 
Jane Pybus (tenant) , 1753 East 49th Avenue 
Shankar Dutt Sharma (tenant) , 1860 Island Avenue 
Avinoam Sharari (owner) , 317 West 22nd Avenue 
Allan Christopher Andrews (tenant) , 8564 Oak Street 


cont ' d . 
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MANAGER'S, DEPARTMENT AND OTHER REPORTS (cont'd) 

Illegal Suites - Hardship 
Cases (continued) 


(d) in respect to the above mentioned, the City Building 

Inspector be instructed to withhold enforcement action .anu 
to carry out the policy as adopted by Council on Decemlier 
17, 1963, and as amended by Council on November 10, 1964." 


(e) the following applications be not approved: 

Robert Britten (tenant) , 787 East 53rd Avenue 
Umar Ali (owner) , 4132 Commercial Drive 
Susan Freundt (tenant) , 6610 Lanark Street 
Valerie E. Wilson (tenant) , 611 East 53rd Avenue " 

MOVED by Aid. Bowers, 

THAT the foregoing report of the Committee of Officials dated 
January 3, 1975, be approved after amendment to clause (e) as 
follows : 

"The following applications be approved for six months from 
the date of this resolution: 

Robert Britten (tenant) , 787 East 53rd Avenue 

Umar Ali (owner) , 4132 Commercial Drive 

Valerie E. Wilson (tenant), 611 East 53rd Avenue"; 

FURTHER THAT the application from Susan Freundt (tenant) , 6610 
Lanark Street, be not approved. 

- CARRIED UNANIMOUSLY 

D. Provincial Government's Proposal 
re U.N. Demonstration Project 

The Council noted a memorandum from the City Clerk under date 
of January 9, 1975, submitted as a result of an informal meeting 
held between Council members and the Minister of Lands , Forests and 
Water Resources. The meeting was for the purpose of the Minister 
advising of two of four proposals which the Provincial Government 
has made to the Federal Government under the Canadian Urban 
Demonstration Program. 

The first proposal is for a man-made lake to be developed at 
the head of False Creek between the Georgia Viaduct and Chinatown 
on land presently occupied by B.C. Hydro. 

The second proposal is for an inner-city neighbourhood rejuvenation 
project in the West End, Strathcona, Grandview and Hastings East areas. 
The other part of this second proposal involved a inner-city neigh- 
bourhood transit line. 

MOVED by Aid. Bowers, 

THAT the Provincial Government be advised that Council welcomes 
the proposal of a False Creek lake and supports the submission to 
the Federal Government subject to: 

(a) construction to include the diverting of traffic around the 
lake to the satisfaction of the City Engineer; 

(b) the project to be carried out without cost to the City. 

(amended ) 

MOVED by Aid. Bird, 

THAT this whole matter be tabled to obtain further information 
on the project. 

-- LOST 

(Aldermen Bowers, Cowie , Harcourt , Kennedy, Marzari, 
Rankin, Sweeney, Volrich and the Mayor opposed) 


cont ' d . 
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MANAGER ' S , DEPARTMENT AND OTHER REPORTS (cont'd) 
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Provincial Government's Proposal 
re U.N. Demonstration Project 
(continued) 


MOVED by Aid. Kennedy in amendment, 

THAT the following be added to the motion by Alderman 
Bowers : 

"Further that the Provincial Government be requested to 
include, in its scheme, a culvert system from the 
proposed lake to the harbour. " 

- CARRIED 


(Aldermen Bowers, Cowie , Marzari , Rankin and Sweeney 
opposed) 

The motion as amended and reading as follows was put and 
CARRIED : 


"THAT the Provincial Government be advised that Council 
welcomes the proposal of a False Creek lake and supports 
the submission to the Federal Government subject to: 

(a) construction to include the diverting of traffic 
around the lake to the satisfaction of the City 
Engineer 

(b) the project to be carried out without cost to the 
City; 

FURTHER THAT the Provincial Government be requested to 
include, in its scheme, a culvert system from the proposed 
lake to the harbour area in Burrard Inlet." 


(Aldermen Boyce , Marzari, Rankin and Sweeney opposed) 


(For action on the Provincial Government's other proposal 
see pages 14 and 15) 


The Council recessed at approximately 6:05 p.m. to reconvene 
at 7:30 p.m. 


The Council reconvened in the Council Chamber at approximately 
7:30 p.m., with the Mayor Phillips in the Chair and the following 
members present: 

PRESENT: Mayor Phillips 

Aldermen Bird, Bowers, Boyce, Cowie, Harcourt, 
Kennedy, Marzari, Rankin, Sweeney and 
Volrich 

DELEGATIONS AND UNFINISHED BUSINESS 

1. Oakridcjc Traffic: Tisdall 
Street and 45th Avenue 

Council on December 17, 1974, deferred consideration of the 
Official Traffic Commission's report and recommendation of 
December 4, 1974, on Oakridge traffic - Tisdall Street and 45th 
Avenue, to permit representations from delegations. 

The Assistant City Engineer, Traffic and Transportation, reviewed 
the Engineer's report of November 8, 1974, which had been considered 
by the Official Traffic Commission on December 4, 1974. 


cont ' d . 
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DELEGATIONS & UNFINISHED BUSINESS (cont'd) 

Oakridge Traffic: Tisdall Street 
and 45th Avenue (continued) 


By means of a map, the Assistant City Engineer reviewed the 
proposed solution to the problem which would result in all 
entrances and exits to Oakridge, off 45th Avenue, being closed 
and creation of a new access to Oakridge on Cambie Street north 
of 45th Avenue. Woodwards would bear the cost of restoring the 
sidewalks, curbs, gutters and boulevards on 45th Avenue and the 
cost of the new sidewalk crossing on Cambie Street. The proposed 
median and storage lane on Cambie Street would be at a cost to 
the City of approximately $22,000. 

Mr. G.W. McLaren, Woodward Stores (Vancouver) Ltd., addressed 
Council and filed a brief on this matter stating that closure of 
access and egress on 4 5th Avenue would be detrimental not only to 
the shoppers but also to the people who look to the Centre for 
their livelihood. Woodwards requested and suggested that another 
solution other than that proposed by the City Engineer be sought. 
He pointed out that closure of the two exits on 45th Avenue would 
reduce the number of exits from Oakridge from seven to five as it 
is not proposed to create alternate exits to the ones presently 
on 4 5th Avenue. 

Attached to Woodwards brief was a petition signed by 250 
residents in the area, 70% of whom opposed the recommendation 
of the Official Traffic Commission. 

Mr. Long, a resident of the area, also addressed Council on this 
matter and filed a brief supporting the recommendations of the 
Official Traffic Commission. He pointed out that traffic along 
Tisdall from 49th to 45th Avenues and along 46th Avenue from Oak 
to Tisdall Streets is not normal local residential traffic but is 
generally very heavy non-local traffic resulting from persons 
living outside the immediate area trying to reach the Oakridge 
Shopping Centre by the shortest route. 

Mr. Smith, a resident of the area, spoke to Council on this 
matter and filed a brief. He also made a plea that Council approve 
the recommendations of the Official Traffic Commission. 

Mr. H. Mosner, also a resident of the area, urged that Council 
adopt the recommendations of the Official Traffic Commission. 

The President of the Staff Advisory Council, Woodwards Oakridge, 
spoke against the recommendations of the Official Traffic Commission. 
She referred to a report from the Police Department which stated that 
a traffic hazard, as such, does not exist from the present entrances 
and exits on 45th Avenue. She also pointed out that Oakridge Shopping 
Centre does not open until 9:30 a.m. by which time school children are 
already in class. 

Mr. Flavell, Purdy ' s Chocolates, suggested, that as Oakridge 
Shopping Centre was established prior to residential development 
in the area, residents should be willing to accept the traffic 
generated by the Centre. 

MOVED by Aid. Marzari , 

THAT the following recommendations of the Official Traffic 
Commission be approved: 

(a) That the two westerly crossings on 45th Avenue to Oakridge 
be cancelled and the sidewalk, curb and gutter, and boule- 
vard restored at cost to Woodwards 

(b) That a new access to Oakridge be constructed on Cambie Street 
north of 45th Avenue for traffic northbound on Cambie Street 
at cost to the City for the median opening and storage lane 
and at cost to Woodwards for the new sidewalk crossing 


cont ' d . 
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DELEGATIONS & UNFINISHED BUSINESS (cont'd) 

Oakridge Traffic: Tisdall Street 
and 45th Avenue (continued) 

(c) That the letter from Woodwards Stores be received. 

(If Council approves the above course of action, funds 
can be provided from the Streets Capital Budget) 


(carried) 


(Aldermen Sweeney, Volrich and the Mayor opposed) 

MOVED by Aid. Volrich, 

THAT the motion by Alderman Marzari be tabled to permit the 
City Engineer to consider what other alternative solutions are 
feasible with respect to this problem for report back to Council 
in two months . 

- LOST 

(Aldermen Bird, Bowers, Cowie, Harcourt , Marzari and 
Rankin opposed) 


The motion to table having lost, the motion by Alderman Marzari 
was put and CARRIED. 


2. Kitsilano Area Planning Program: 
Progress Report No. 2 


Council on December 17, 1974, deferred the following recommendation 
of the Standing Committee on Community Development dated December 12, 
1974, to permit representations from Residents United for Secure 
Housing, West Broadway Citizens Committee and Kitsilano Community 
Resources Board: 


"THAT the Kitsilano Goals be endorsed as general policy 
for the area. " 


Mr. R. Trinkle for Residents United for Secure Housing (RUSH), 
addressed Council and indicated that RUSH represents tenants living 
in that area of Kitsilano zoned for redevelopment who are concerned 
about the demolition of present housing to permit construction of 
condominimums which the present residents could not afford to reside 
in. He also stated that a number of family homes are being demolished 
and replaced by housing for adults only. He urged that the local area 
planning process be discontinued. 

Ms. S. Hoeppner, West Broadway Citizens Committee, addressed 
Council and filed a brief protesting the continuation of local area 
planning in the Kitsilano area and urging that Council not continue 
financing the local area planning concept in the community. 


Mrs. Kehoe , Kitsilano Community Resource Board, appeared before 
Council and filed a brief requesting that Council, before approving 
the Kitsilano local are planning goals, take strong measures to 
ensure that housing for those who need it most is not destroyed 
before the Kitsilano goals can be implemented. The brief contained 
the following proposals and urged that if Council cannot carry out 
these proposals, the Kitsilano Local Area Planning Program be 
discontinued : 


" (a) That Vancouver City Council amend its City By-laws and/or 
Charter to allow the City to prevent demolition of housing 
presently accommodating low and modest income people 
namely senior citizens, families with children and single 
parents, the majority of whom receive statutory services. 

(b) That the Vancouver City Council direct amendments be made 

to the City's By-laws RM3 and 3A (apartment zoning) to ensure 
that at least 25% of the apartment buildings that are built 
shall be suitable for families with children." 


cont ' d . 
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DELEGATIONS AND UNFINISHED BUSINESS (cont'd) 

Kitsilano Area Planning Program: 
Progress Report No. 2 (continued) 

(The foregoing proposals are also referred to in the communication 
from the Vancouver Resources Board dated January 9, 1975, dealt with 
by Council earlier this day. See page 5.) 

MOVED by Aid. Harcourt, 

THAT the whole matter of Kitsilano local area planning and the 
basic goals for the Kitsilano community be referred to the Standing 
Committee on Planning and Development for general discussion at a 
meeting with the Kitsilano Planning Advisory Committee and the 
resident groups in the area. 

- CARRIED UNANIMOUSLY 

3. Pofi Bar, 1716 Charles Street: 
Complaints of Neighbours 

Council on December 17, 1974, deferred consideration of the 
following recommendation of the Standing Committee on Social 
Services of December 10, 1974, to permit Mr. R.W. Perrick, Counsel 
for the operator of the Pofi Bar, to appear before Council to appeal 
this recommendation : 

"THAT Council instruct the Chief License Inspector not 
to renew the business license of the Pofi Bar, 1716 
Charles Street, at its present location and that the 
Director of Permits and Licenses be asked to assist 
in finding new accommodation for the Pofi Bar." 

Alderman Rankin made reference to information received this 
date from the Director of Social Planning that the owner of the 
Pofi Bar has agreed to explore the possibility of changing the 
access to the Bar to Commercial Drive instead of Charles Street. 
In the view of the Director of Social Planning, this would result 
in a satisfactory resolution to the noise problem. 

Mr. H. McKenna briefly addressed Council on this matter and 
suggested that the hours of operation should be curtailed because 
of the noise factor. The Bar is presently operating until 3:00 a.m. 

Mr. Perrick, on behalf of Mr. Bresciani, advised that the owner's 
license permits him to operate as a pool parlour until 1:00 a.m. and 
allows unlimited hours of operation as a non-licensed restaurant. 

MOVED by Aid. Harcourt, 

THAT the Chairman of the Standing Committee on Community Services 
and the Director of Social Planning review the hours of operation and 
entrances and exits to the Pofi Bar, as well as the matter of the 
Development Permit Application for report back to Council as soon as 
possible . 

- CARRIED UNANIMOUSLY 

MANAGER'S, DEPARTMENT AND OTHER REPORTS (cont'd) 

Provincial Government's Proposal re 
U.N. Demonstration Project (continued) 

Earlier this day. Council had considered this report and dealt 
with the proposal with respect to the False Creek Lake. 

At this time. Council considered the second proposal for a 
U.N. Demonstration project submitted by the Provincial Government. 
This proposal is in two parts : 

(a) Inner-City Neighbourhood Rejuvenation which would involve 
infilling and changes in zoning regulations 

(b) A local street car line meandering through the neighbourhoods 
and downtown extending from the P.N.E. to Stanley Park. 
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MANAGER ' S , DEPARTMENT AND OTHER REPORTS (cont'd) 


Provincial Government's Proposal re 
U.N. Demonstration Project (continued) 

MOVED by Aid. Harcourt, 

THAT the matter of infilling and changes in zoning regulations 
contained in the inner-city neighbourhood rejuvenation proposal of 
the Provincial Government be referred to the Standing Committee on 
Housing and Environment. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers, 

THAT the Council advise the Provincial Government it does not 
support the creation of a street car line as contained in their 
proposal for inner-city neighbourhood rejuvenation, but would 
welcome additional bus service in any part of the City. 

- CARRIED 

(Alderman Harcourt opposed) 

E , University Endowment Lands 

Alderman Volrich, under date of January 13, 1974, submitted 
the following report: 

"This is by way of brief report to City Council on the meeting 
held with Lands and Resources Minister Williams in Victoria on 
Monday, December 9, 1974. Also present at this meeting along 
with myself and Alderman Gibson were Mr. Nicolson (Minister of 
Housing), Mr. Stupich (Minister of Agriculture), Commissioner 
Brown (Vancouver Park Board), Allan Kelly and Don Lanskail 
(GVRD) , Bruce Yorke (Tenants' Organisation), and Ian Bain and 
Tom Hetherington (Save University Endowment Lands Association). 

Mr. Williams advised the meeting that the Provincial Government 
has not made any definite decisions or plans with reference to 
the University Endo\^'ment Lands. He advised that there has been 
some preliminary staff and consulting work but this has been 
'98%' related to the natural and environmental aspects of the 
Lands. He stated that matters are at a 'very preliminary stage.' 

Mr. Nicolson stated that very little has been done in the way 
of planning for housing on the University Endowment Lands. He 
stated that a process of involvement has been discussed and 
that there has been some architectural input but that this has 
related to a 'social process.' 

Among the matters discussed was the question of whether the 
present Uiiiversity of British Columbia campus area - about 
1200 acres - is, in fact, being utilized as efficiently as it 
should, particularly in view of the large areas devoted to park- 
ing. 

The Minister made the point that Vancouver, at present, is a 
city of comparatively low density and that decisions regarding 
the University Endowment Lands will, to some extent, be related 
to decisions and policies by the City and the Regional District 
in dealing with the housing problem. 

I advised the Minister that the City's main concern at this time 
was to have an assuiance that the City and the Regional District 
will be involved in any planning and derision making that goes 
on with reference to the University Endowment Lands. Ho pointed 
out that the Provincial Government is the owner of the lands but 
that the City and Regional District will have full opportunity 
for input. 

During the course of the meeting the Minister indicated tliat the 
Provincial Government accepts the principle that a large part of 
the area should be dedicated to park purposes or forest preserve. 
He indicated agreement with the point that there should be a 
determination of the role of open space in the area in terms of 
regional and long range needs, and a determination of how extensive 
the open space should be, and what shape it should take. 

Mr. John Webster (formerly with Marathon Realty and now Provincial 
Government) was also present at the meeting and I gather that the 
University Endowment Lands will be a part of Mr, Webster's area 
of concern. 


cont ' d . 
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MANAGER'S, DEPARTMENT AND OTHER REPORTS (cont'd) 

University Endowment Lands 
(continued) 


MOVED by Aid. Volrich, 

THAT the foregoing report of Alderman Volrich dated January 13, 
1975, be received for information. 

- CARRIED UNANIMOUSLY 

F. Establishment of Land for Highway 
Purposes: Salish Subdivision, 
Musqueam Indian Reserve No. 2 

The City Manager, under date of January 7, 1975, submitted 
the following report: 


"The Supervisor of Property & Insurance reports as follows :- 

'By agreement dated July 4, 1970, made between the City of Vancouver 
and the Minister of Indian Affairs and Northern Development on 
behalf of the Musqueam Indian Band, the Crown agreed to Grant to 
the City by Letters Patent that portion of Parcel B, Pefercnce Plan 
14341 Musqueam Indian Reserve No. 2, lying within the Salish Sub- 
division for use for street and public road purposes. 

The Letters Patent with respect to the road system have been re- 
ceived and deposited in the Land Registry Office. It nov remains 
for those portions to be formally established for highway pur- 
poses and it is therefore 

RECOMMENDED That all those portions of Lots 21 , 22 , 25 {, 26 of 
Parcel B (reference plan 10769) of the said Musqueam Indian Reserve 
No. 2, Plan 14341 as shown outlined in red on a plan of survey 
sworn to by James Davidson B.C.L.S. on the 20th day of February, 
1974, a copy of which is attached to said Indian Land Grant, be 
established as highway and that the Formal Resolution establishing 
the same and submitted concurrently with this report, be passed by 
Council . ' 


The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Property and Insurance be approved." 

MOVED by Aid. Harcourt, 

THAT the recommendation of the City Manager contained in the 
foregoing report dated January 7, 1975, be approved. 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Harcourt, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Bird, 

THAT the report of the Committee of the Whole be adopted. 


- CARRIED UNANIMOUSLY 
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BY-LAWS 

1. BY-LAW TO AMEND BY-LAW NO. 4 837, 

BEING THE HERITAGE BY-LAW (Angus Apartments ) 

MOVED by Aid. Cowie , 
SECONDED by Aid. Sweeney, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Cowie, 
SECONDED by Aid. Sweeney, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

2. BY-LAW TO AMEND BY-LAW NO. 406 8, 
BEING THE PLUMBING BY-LAW (Fee 
Increase ) 


MOVED by Aid. Volrich, 
SECONDED by Aid. Sweeney, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Volrich, 
SECONDED by Aid. Sweeney, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

3. BY-LAW TO AMEND BY-LAW NO. 444 5, BEING 
A BY-LAW TO FIX THE AMOUNT TO BE PAID 
ANNUALLY TO THE ALDERMEN OF THE CITY 

MOVED by Aid. Bowers, 
SECONDED by Aid. Volrich, 

THAT the By-law be introduced and read a first time. 

- CARRIED 

(Aldermen Boyce and Rankin opposed) 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Bowers, 
SECONDED by Aid. Volrich, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED 


(Aldermen Boyce and Rankin opposed) 
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BY-LAWS (cont'd) 


4. BY-LAW TO AMEND BY-LAW NO. 4 444, BEING 
A BY-LAW TO PROVIDE FOR THE ANNUAL IN- 
DEMNITY OF THE MAYOR AND THE ALLOWANCE 
PAYABLE TO THE DEPUTY MAYOR WHILE 
HOLDING OFFICE 


MOVED by Aid. Bowers, 
SECONDED by Aid. Harcourt, 

THAT the By-law be introduced and read a first time. 


- CARRIED 


(Aldermen Boyce and Rankin opposed) 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 


There being no amendments, it was 


MOVED by Aid. Bowers, 
SECONDED by Aid. Harcourt, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED 


(Aldermen Boyce and Rankin opposed) 


MOTIONS 

A. Allocation of Land for Highway Purposes: 
1740 Victoria Drive and N/E Corner 2nd 
Avenue and Victoria Drive 


MOVED by Aid. Rankin, 
SECONDED by Aid. Volrich, 

THAT WHEREAS the registered owners have conveyed to the City 
of Vancouver, for road purposes, the following described lands: 

1. West 7 feet of Lot "C" of Lots 22 to 24 of Subdivision 
"A", Block 143, District Lot 264A, Plan 2417 

(1740 Victoria Drive) 

2. West 7 feet of Lot "1" of Subdivision of Lot "D" except 
that part included in right of way shown on Plan 4064, 
and that part of Lot "D" included in right of way shown 
on Plan 4064, both of Lots 22 to 24, Subdivision "A", 
Block 143, District Lot 264A, as shown on subdivision 
plan sworn to by Edmund T. Wong, B.C.L.S., on the 19th 
day of November 1974. 

(N/E Corner of 2nd Avenue and Victoria Drive) ; 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for highway purposes; 

BE IT THEREFORE RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
highway purposes, and declared to form and constitute portions 
of highway. 

- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
Additional Court: 475 Main Street (cont'd ) 

4. The report of the Director of Personnel Services be 
adopted and the court staff as outlined above be 
appointed effective when filled, at an estimated cost 
of $11,418.00 for the balance of 1970. 

5. The necessary funds be provided from Contingency 
Reserve. " 

MOVED by Aid. Bird, 

THAT the foregoing recommendations be adopted. 

- CARRIED 

H. Youth Programs: 

Riley Park and Clark Park 

The Social Development Committee, under date of July 8, 1970, 
reported as follows: 

"At the June 22nd meeting of your Social Development Committee, 
the Board of Administration submitted a report of the Director 
of Social Planning/Community Development entitled 'Delinquency 
and Vandalism - Riley Park and Clark Park'. A copy of that 
report is attached. * 

This report reviews the delinquency and vandalism situation 
in the Riley Park and Clark Park areas and other related 
matters. Your Committee recommends the reading of this report 
by Members of Council as the Committee felt the report merits 
commendation. 

The Committee discussed the report and its implications at 
some length and 

RECOMMENDS to Vancouver City Council that the request for the 
appointment of four detached youth workers (part time) for 
a six-month period (July to December, 1970) be approved and 

FURTHER RECOMMENDS that the Board of Administration report to 
Vancouver City Council at the same time this Committee 
reports on the source of funds." 

* (Report of Director of Social Planning/Community 
Development referred to is on file in the City 
Clerk's Office) 


The Board of Administration, under date of July 10, 1970, 
submitted a report on interim financing in respect of Riley Park 
and Clark Park, as referred to in the Social Development Committee's 
report. This report reads as follows: 

"Your Board submits the following report of the Director of 
Social Planning/Community Development dated July 7 respecting 
the need for interim financing in the amount of $9,000.00 for 
Youth Workers in the Clark Park and Riley Park delinquency 
programmes. Refer to: June 17 Board of Administration Report 
to Social Development Coimnittee and Report No. 13 of the 
Social Development Committee. 


cont *d , 
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MOTIONS (cont'd) 

B. Establishment of Land for Highway 
Purposes: Salish Subdivision, 
Musqueam Indian Reserve No. 2 

MOVED by Aid. Rankin, 
SECONDED by Aid. Harcourt , 

WHEREAS by Indian Land Grant from Her Majesty the 
Queen in Right of Canada to the City of Vancouver dated the 
3rd day of October, 1974, cert.>in lands were granted and conveyed 
to the City of Vancouver for public road purposes and des- 
cribed in the said Indian Land Grant as follows: 

"That certain parcel or tract of land and premises, 
situate, lying and being in the City of Vancouver, more 
particularly known as that portion of Parcel B, Reference 
Plan 14341, Musqueam Indian Reserve No. 2, Group 1, New 
Westminster District, shown outlined in red on a plan of 
survey sworn to by James Davidson, B.C.L.S, on the 2 0th 
day of February, 1974, a copy of which is attached hereto." 

AND WHEREAS the said lands are more particularly and 
correctly described as follows: 

"Those two portions of Musqueam Indian Reserve No. 2, Croup 
1, New Westminster District comprising all those portions 
of Lots 21, 22, 25 and 26 of Parcel B (reference plan 10769) 
of the said Musqueam Indian Reserve No. 2, plan 14341 as 
shown outlined in red on a plan of survey sworn to by James 
Davidson, B.C.L.S. on the 20th day of February, 1974, a copy 
of which is attached to said Indian Land Grant." 

AND WHEREAS the said Indian Land Grant to the City 
of Vancouver is made for so long as the said lands are used 
for public road "purposes ; 

AND WHEREAS it is deemed expedient rnd in the public 
interest to establish the above-described lands as highway; 

THEREFORE BE IT RESOLVED that all those portions of 
Lots 21, 22, 25 and 26 of Parcel B (reference plan 10769) of 
the said Musqueam Indian Reserve No. 2, plan 14341 as shown 
outlined in red on a plan of survey sworn to by James Davidson, 
B.C.L.S. on the 20th day of February, 1974, a copy of which 
is attached to said Indian Land Grant be and the same are here- 
by established for highway purposes and declared to form and 
constitute portion of highway. 

- CARRIED UNANIMOUSLY 


NOTICE OF MOTION 

The followinq Notice of Motion submitted by Alderman Sweeney and 
seconded by Alderman Kennedy, was recognized by the Chair: 

Waiving of Penalty 
on Unpaid Taxes 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Kennedy, 

THAT interest (penalty) accruing to unpaid 1975 advance- 
billed City taxes on residential dwellings, up to and including 
June 30th, 1975, be waived. 


(notice ) 
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NOTICE OF MOTION (cont'd) 


The following Notice of Motion submitted by Alderman Rankin, 
was recognized by the Chair: 

Farmers Market 

MOVED by Aid. Rankin, 

THAT WHEREAS the City of Vancouver has a large population in 
an area surrounded by agricultural lands, dairy farms, orchards, 
market gardens and marine life, etc. ; 

AND WHEREAS the cost of living of food products in Vancouver 
is the most expensive in any area of Canada; 

AND WHEREAS it is most difficult for citizens to get local 
fresh fruit, vegetables, dairy products, poultry and fish products 

THEREFORE BE IT RESOLVED THAT the City set up an area on the 
waterfront between Main Street and Columbia Street designated as 
a Farmers Market for the enjoyment of the citizens. 


(notice ) 


The Council adjourned at approximately 10:00 p.m. 


* 


* 


* 


* 


* 


The foregoing are Minutes of the Regular Council Meeting 
of January 14, 1975, adopted on January 21, 1975. 
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(WORKS - 


WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 

RECOMMENDATIONS ; 

1. Lease of Portion of Heather Street, South of S.W. Marine Drive, 
Blocks C. D, Y & Z. D.L. 319, 323, 324 

The City Engineer reports as follows: 

"Rayonier Canada (B.C.) Ltd. presently lease Heather Street, south 
of the C.P.R. right-of-way and have made application to extend the lease 
northerly to the limit of their property on the east side of Heather Street. 

The Company, in carrying out its operation, is forced to cross 
Heather Street with their mobile equipment, thereby coming under Provincial 
Motor Vehicle Licensing and Insurance Regulations. If the company leased 
this portion of Heather Street, their equipment would not have to travel on 
highway open to the public thereby exempting them from the Act. 

I RECOMMEND that the portion of Heather Street, south of S.W. Marine 
Drive, as shown outlined red on plan marginally numbered LF 7169 be closed, 
stopped up and leased to Rayonier Canada (B.C.) Limited subject to the follow- 
ing conditions: 

(a) The term to be 10 years subject to a six month notice 

of cancellation if the area is required for municipal purposes; 

(b) The rental to be $6,750.00 per annum plus taxes as if levied, 
rental subject to review every 2h years, and to be market 
rental value, in accordance with the recommendation of the 
Supervisor of Property and Insurance; 

(c) The lease area to be used for access purposes and to remain 
open and clear at all times and not fenced in; 

(d) No building to be placed on lease area; 

(e) The City and Utility Companies to have the right-of-entry 
for the construction and maintenance of utilities; 

(f) Present access to be available at all times to the building 
occupied by the British Columbia Hydro and Power Authority 
Materials Research and Testing Branch. 

(g) The City to be relieved of all liability covering the lease 
area and the crossing over C.P.R. right-of-way." 

(h) The applicant to bear all costs of maintenance of lease 
area and the crossing over C.P.R. right-of-way. 

(i) The agreement to be satisfactory to the Director of Legal 
Services and the City Engineer." 

The City Manager RECOMMENDS that the foregoing be approved. 

2. Lease of Portions of Taylor Street, East of Cambie Street Bridge, 
D.L.' 8 2850 and 4678 


The City Engineer reports as follows: 

"An application has been made by Bay Forest Products Limited to 
lease the portion of Taylor Street within the area they have fenced. The 
fence is approximately 10 feet out on the street on the north side and 
approximately 2 feet out on the south side of the street. At the present 
time, this does not adversely affect the use of the street. 

Cont'd . . . 
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Clause 2 Cont'd 

I RECOMMEND that the portions of Taylor Street shown outlined red 
on plan marginally numbered LF 7166 be closed, stopped up and leased to Bay 
Forest Products Limited subject to the following conditions: 

(a) The term of the lease to be 10 years with a 6 month notice 
of cancellation by either party; 

(b) The rental to be $62.33 per month in accordance with the 
recommendation of the Supervisor of Property & Insurance; 

(c) The City and Utility Companies to have the right-of -entry 
for the construction and maintenance of utilities; 

(d) An agreement satisfactory to the Director of Legal Services 
and the City Engineer." 

The City Manager RECOMMENDS that the foregoing be approved. 

3 . Watermain Installations - 1974 Capital Budget 

The City Engineer reports as follows: 

"The following water mains require replacement : 

WATER MAIN PROJECT 410 

Street From To 

Alma Street 14th Avenue 16th Avenue 

I6th Avenue Alma Street Dunbar Street 

Windermere Street Adanac Street Parker Street 

13th Avenue Carolina Street 200 feet East 


The above installations are to replace leaking steel mains. 50% of 
the work has to be done prior to 1975 paving and 50% is in adjacent blocks which 
should be done at the same time. 

The estimated cost of the project is $47,000. 

I RECOMMEND that water mains be installed on the above mentioned streets 
and that $47,000 be appropriated for Project 410 from the 1974 Water Works 
Capital Account 128/7903, 'Prior to Paving Unappropriated'." 

The City Manager RECOMMENDS that the foregoing be approved. 

4. Proposed P.C. Concrete Walks Abutting Parks Throughout 
the City 

The City Engineer reports as follows: 

"At a meeting on October 29, 1974, the City Council approved the recommenda- 
tion of the City Manager to construct P.C. Concrete sidewalks abutting parks at 
several locations including: 

"10. Linear Park on North side of Rosemont Drive between Kerr Street 
and 58th Avenue." 

Since the date of this approval, the Board of Parks and Recreation have decided 
to postpone the construction of the walk listed as No. 10 until it can be determined 
if the recently constructed walk within the Linear Park will provide the necessary 
service for pedestrians in the area. 

Walks at the following locations are recommended for construction as substi- 
tutes for the above: 


Cont'd . 
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(WORKS -3 ) 


Clause 4 Cont'd 

a, Jones Park - east side of Commercial St. between the lane south of 37th 
Avenue and the lane north of 38th Avenue. 

b. Garden Park - east side of Templeton Drive between 2nd Avenue and 3rd 
Avenue . 

C. Sunrise Park - West side of Rupert St. between 3rd Avenue and 5th Avenue. 

These walks were chosen becai^jse they are 'School Collector Walks' and will be 
installed in conjunction with other 'School Collector Walks' approved at the 
October 31st, 1974 Court of Revision. 

I consider it desirable and in the public interest to construct these sidewalks. 

The estimated cost to construct the sidewalks abutting Jones Park, Garden 
Park and Sunrise Park is $11,000 which approximates the estimated cost of the 
previously mentioned item No. 10. 

I recommend that : 

a. The sidewalk on the North side of Rosemont Drive (No. 10) be deleted from 
the program approved October 29, 1974. 

b. The three above mentioned sidewalks be constructed as substitutes." 

The City Manager RECOMMENDS the foregoing recommendation of the City Engineer 
be approved. 



Manager's Report, January 10, 1975 .... 

FIRE & TRAFFIC MATTERS 

RECOMMENDATION 


1, Closure of Robson Street During Construction 
on Blocks 51/61/71 

Early last year Council reached an agreement with the 
Provincial Government that Robson Street between Howe and Hornby 
Street would be closed to traffic except for two transit lanes. 

More recently, the City Engineer has reported on the 
closure of Robson Street during the construction period. On 
receiving that report, Council requested that Robson Street be 
kept open continuously during the construction period. 

At a recent meeting with Provincial Government representa- 
tives they agreed to keep two lanes open to public transit to the 
greatest extent possible within their construction schedule, but 
pointed out that during Phase One it will be necessary to close the 
street. To keep two lanes open continuously as reauested by Council 
would cause delays of up to a year in the construction schedule and 
would prevent the project being opened for Confex '76. Phase One 
of their construction schedule is estimated to run from May, 1975 
to August, 1976 after which time the two transit lanes on this block 
on Robson Street would be reopened. 

In view of the disproportionately high additional cost 
and the delay in the construction schedule if this block on Robson 
Street were kept open continuously during construction, I RECOMMEND 
that Robson Street, between Howe and Hornby Streets, be closed 
during the first phase of construction of the Provincial Government 
complex, which is estimated to bo between May, 1975 and August, 1976, 
and reopened to two lanes of transit thereafter in accordance with 
our original agreement with the Provincial Government in this regard. 
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FINANCE MATTERS 

RECOMMENDATION 

1. Tax Exempt Property - Senior Citizens Housing 


The following report has been received from the Director of 

Finance. 
Introduction 

"Under Section 396 (c) (i) of the Vancouver City Charter, real 
property which is owned by a charitable organization and wholly operated 
for charitable purposes, such as non-profit senior citizen housing, is 
exempt from real property taxation. Recently, the Provincial Government 
amended this section of the Charter such that new senior citizen housing 
which was funded by the Provincial Government after March 31 1974 is con- 
sidered taxable, unless specifically exempted by City by-law. It appears 
that the Provincial Government feels that municipalities are reluctant to 
accept new senior citizen housing because they do not pay taxes, and feel 
that this amendment would provide a greater incentive to accept these devel- 
opments. It also appears that the Provincial Government intends to offer 
operating subsidies to the new senior citizen developments, especially to 
cover the property taxes, and are looking to the Federal Government to 
jointly share in these costs. Specifically, the Provincial Government are 
asking CMHC to offer operating subsidies under Section 44 of the NH Act 
for sponsor-housing. To the best of our knowledge, the Federal Government 
has not agreed to this cost- sharing program. 

Senior citizens housing developments built prior to the latest 
change are exempt and presumably such exemption could only be removed 
through changes to the Charter. The present cost or loss of taxes to the 
City, relative to these developments, is in the realm of $500,000 per year. 

Properties Affected 

To the best of our knowledge, there are two senior citizen housing 
projects which would become taxable as operating units in 1975. Based on 
past data, it is estimated that the property tax cost per suite per month 
for these developments will be about $15. It currently appears that there 
may be a further 5-7 more developments constructed in 1975 which would 
become taxable in 1976. At least one development will be applying to 
Council very shortly for tax exemption. This is the Kiwanis-Soroptimist 
Senior Citizens Housing Society development. 

Alternative Action 

As it now stands, the new developments will become taxable. 
Council does have the authority under the Charter to make these new devel- 
opments exempt from real property taxes by passing a specific by-law to 
that effect. 

Burnaby Council has taken action such that new developments will 
be 80% exempt in 1975, reducing by 20% per year until they are fully tax- 
able. 

Recommendation 

If Council wishes to continue the tax exempt status of new senior 
citizen housing developments, it is recommended that it be done on an 
annual basis so that if the Federal/Provincial or Provincial support pro- 
gram materializes, then the City could make the developments taxable with- 
out this being detrimental to the residents. Should Council proceed on this 

basis it is further recommended that the Director of Legal Services be 

instructed to prepare the necessary bylaw." 

The City Manager RECOMMENDS the foregoing report of the 
Director of Finance be approved. 



cont ' d . . . 
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(FINANCE - 2) 


CONSIDERATION 

2. Park Board - Ice Rinks 


The Director of Finance has submitted the following report: 

"The following is an excerpt from the minutes of the Park Board meeting 
held on December 16, 1974: 

' ICE RINK STUDY GROUP - CONSTRUCTION ESTIMATES 

The Ice Rink Study Group spoke to their letter of December 12, 1974, 
outlining investigation of several alternative structural systems in an effort 
to minimize estimated construction costs for the proposed ice rinks at Connaught 
Park and Sunset Park, such as reuse of steel from old Jericho hangars, Behlen-Wickes 
Building Systems and Steel-span building systems. The estimated margin for cost 
saving for reuse of Jericho hangars was narrow and not recommended, and the 
architects advised, after investigation of other structural systems, that the 
standard steel structure had advantaaes and was preferred. 

Mr. M. Garrett outlined their cost comparisons of the Kensington Heights 
rink in Burnaby, the Britannia ice rink and the proposed Connaught Park ice rink. 
Their estimate for construction of the Connaught Park ice rink was $1,555,000 
and the Sunset Park ice rink was $1,593,000. Staff reported that there will be 
a deficit of $566,500 to build the two ice rinks at Connaught Park and Sunset 
Park, and if an ice rink is included at Hastings Community Park, estimated to 
cost $1,555,000 the estimated total deficit was $1,788,500. 

Mr. Garrett advised there would be some savings if the three rinks were 
proceeded with together on a staggered basis. He further advised it was their 
opinion that no cost savings would result by going to construction management. 

After considerable discussion, it was regularly moved and seconded, 

RESOLVED: That, as the architects have investigated other methods of 
construction, the architects be instructed to proceed with 
final drawings for Connaught Park and Sunset Park ice rinks, 
on the basis of the plans submitted at the November 25th 
meeting, and that discussion be held with Hastings in an 


effort to proceed with three rinks together, and further, 
that City Council be advised of the estimated construction 
costs for Connaught Park and Sunset Park ice rinks, and of 
the total construction costs for the three rinks, and City 
Council be requested to provide the necessary funds. 


Ice Rinks Financing 


The current picture on the ice rinks financing appears to be as 


follows: 


Bylaws funds 

Britannia cost (net) 

Funds available after Brit. 


$2,750,000 

808,000 (gross $1 ,141 ,000) 
$1 .942,000 


Connaught Park 

Sunset Park 

Ice rink study aroup 


$1 ,555,000 
1 ,593,000 


gross 


28.500 
$3,176,500 


Less presumed Prov. grants 
net 

Apparent shortfall of funds 


667,000 
$2,509,500 
( $ 567.500 ) 


This is without the Hastings rink at $1,555,000 gross 
or $1 ,222,000 net. 


cont'd . . . 



Manager's Report, January 10, 1975 (FINANCE - 3) 

Clause No. 2 (continued) 


In order to proceed with the Connauaht Park and Sunset Park rinks Council 
must provide $567,500 from some as yet unspecified source. Hopefully construction 
tenders would be submitted within the above estimates, even though this has not 
been the pattern to date. 

Source of funds 

The capital funds that might be used (Park Development, Community Service 
Centers) are basically close to fully committed. There does not appear to be 
any significant source of capital funds available under the other capital 
categories, without detrimental effects on those programs. 

The only apparent source of funds to cover this anticipated overage of 
^567,500 would be the 1975 Supplementary Capital Budget, which already has a 
high level of committment. It is quite clear that the }h mills included in the 
general purposes mill rate, for capital purposes, will have to continue in 1975. 
It also appears to be impossible to consider providing any funds for a Hastings 
Park rink at this time and it would appear that the Park Board could be directed 
to delete any consideration of a Hasting rink from their planning at this time. 
It should be recognized by Council that in approving Connaught and Sunset Rinks 
that the City is actually committing itself to cover a shortfall of $1,235,500 
to be reduced to $567,500 if the anticipated Provincial grants are forthcoming." 

The City Manager submits the above report of the Director of Finance to 
Council for CONSIDERATION. 


RECOMMENDATION 

3. Investment Matters (Various Funds) 
September to November 1974 

The Director of Finance reports as follows: 

"(a) Security Transactions during the months of September to November, 1974 
(b) Summary of Securities held by the General and Capital Accounts 


(a) GENERAL AND CAPITAL ACCOUNT TRANSACTIONS (PURCHASES ) 





Maturity 

Maturity 


Term 

Annual 

Date 


Type of Security 

Date 

Value 

Cost 

Days 

Yield 



Chartered Bank Deposit Receipts and Government Notes 



Sept 

4 

Mercantile Bank of Can. 

Sept 13/74 

$ 500,000.00 

$ 498,613.00 

9 

11.28 


4 

Mercantile Bank of Can. 

Sept 30/74 

987,671.51 

979,729.53 

26 

11.38 


5 

Mercantile Bank of Can. 

Sept 

6/74 

1 ,000,301.37 

1 ,000,000.00 

1 

11.00 


6 

Toronto Dominion Bank 

Sept 10/74 

3,502,876.71 

3,500,000.00 

4 

7.50 


10 

Mercantile Bank of Can. 

Sept 26/74 

2,000,000.00 

1 ,990,055.20 

16 

11.40 


26 

Bank of Montreal 

Oct 

15/74 

996,709.48 

991 .368.31 

19 

10.35 


26 

Mercantile Bank of Can. 

Sept 27/74 

1 ,000,294.52 

1,000,000.00 

1 

10.75 


30 

Bank of B.C. 

Oct 

1/74 

3,000,780.82 

3,000,000.00 

1 

9.50 

Oct 

1 

Bank of Nova Scotia 

Nov 

15/74 

2,027,542.47 

2,000,000.00 

45 

11.17 


1 

Mercantile Bank of Can. 

Oct 

4/74 

792,024.53 

791 ,324.05 

3 

10.77 


4 

Bank of B.C. 

Oct 

7/74 

1 ,000,657.53 

1 ,000,000.00 

3 

8.00 


7 

Mercantile Bank of Can. 

Oct 

8/74 

3,893,071.94 

3,891,896.91 

1 

11.02 


8(Can. Imp. Bank of Comm.) 
*(Man. Treasury Bills ) 








Oct 

16/74 

1 ,503,369.86 

1 ,500,000.00 

8 

10.25 


8 Royal Bank of Canada 

Oct 

11/74 

967,043.00 

966,209.15 

3 

10.50 


8 

Bank of B.C. 

Jan 

15/75 

2,060,810.41 

2,000,000.00 

99 

11.21 


18 

Mercantile Bank of Can. 

Oct 

22/74 

1 ,464,195.94 

1 ,462,551.47 

4 

10.26 


22 

Mercantile Bank of Can. 

Oct 

28/74 

2,463,123.82 

2,458,770.75 

6 

10.77 


28 

Bank of Montreal 

Oct 

29/74 

1 ,000,178.08 

1 ,000,000.00 

1 

6.50 

Nov 

1 

Mercantile Bank of Can. 

Nov 

4/74 

1 ,000,863.01 

1,000,000.00 

3 

10.50 


7 

Bank of B.C. 

Nov 

8/74 

2,000,493.15 

2,000,000.00 

1 

9.00 


8 

Bank of B.C. 

Nov 

18/74 

1,503,904.11 

1 ,500,000.00 

10 

9.50 


12 

Toronto Dominion Bank 

Nov 

15/74 

1 ,953,395.49 

1,951,746.40 

3 

10.28 


cont'd , , . 
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15 
15 
15 
18 
18 
25 
26 
26 
26 


Mercanti 
Mercant 
Mercant 
Mercant 
Mercanti 
Mercant 
Mercant 
Mercantile 
Bank of B.i 


1e 
1e 
1e 
1e 
1e 
1e 
1e 


Bank 
Bank 
Bank 
Bank 
Bank 
Bank 
Bank 
Bank 


of Can. 
of Can, 
of Can. 
of Can, 
of Can, 
of Can. 
of Can. 
of Can. 


27 Banque Can. National e 


Nov 

28/74 

1 ,000,000.00 

yyo ,^10 J. ou 

1 1 

\ 5 

10. 

53 

Nov 

26/74 

1 ,492,034.38 

1 ,487,314.50 

11 

10. 

53 

Nov 

27/74 

999,357.96 

995,910.20 

12 

10. 

53 

Dec 

11/74 

997,521.21 

991,039.00 

23 

10. 

38 

Nov 

22/74 

495,952.17 

495,367.50 

4 

10. 

77 

Nov 

26/74 

1,500,441.78 

1 ,500,000.00 

1 

10. 

75 

Jan 

2/75 

1 ,993,637.83 

1 ,972,582.00 

37 

10. 

53 

Jan 

2/75 

500,000.00 

494,719.00 

37 

10.53 

Nov 

27/74 

1,500,369.86 

1 ,500,000.00 

1 

9. 

00 

Jan 

31/75 

1 ,527,994.52 

1 ,500,000.00 

65 

10. 

48 


$48,626,617746 $48.415,460757 


* $1,500,000. C.I. B.C. B.D.N. 's and $100,000 Manitoba Treasury 
Bills provided to give sufficient margin for investment with 
Midland Doherty Limited 


************************ 


General and Capital Account Transaction (Sales ) 


Date 


Type of Security 
Bonds Sold 


Maturity 
Date 


Maturity 
Value 


Price 


Cost 


Term 
Yrs/Mos 


Sept 3 / B.C. Hydro & Power 

Authority Parities 7% Sept 1/75 $398,000 


$100.00 $398.000.00 1/0 


Annual 
Yield ; 


7.00 


/- Disposal of a security held pending the outcome of a court 
case which has now been completed. 


********************** 


Sinking Fund Transactions (Purchases ) 


Maturity Maturity Term Annual 


Date 

Type of Security 

Date 

Value 

Price 

Cost 

Yrs/Mos 

Yield 


Debentures 








Sept 16 

City of Van 6% 

June 

15/80 

$10,000.00 

$81.46 

$ 8.146.00 

5/9 

10.35 

16 

City of Van 5 3/4% 

Oct 

15/77 

2.000.00 

88.36 

1 .767.20 

3/1 

10.25 

16 

City of Van 6% 

June 

15/80 

3.000.00 

81.46 

2.443.80 

5/9 

10.35 

17 

City of Van 5% 

May 

1/78 

25.000.00 

84.43 

21 ,107.50 

3/7 

10.25 

17 

#City of Van 6V^ 

Apr 

15/80 

30.000.00 

82.94 

24,882.00 

5/7 

10.35 

27 

City of Van 5 3/4% 

Oct 

15/77 

6.000.00 

89.00 

5,340.00 

3/ 

10.00 

Oct 10 

City of Van 5% 

May 

1/78 

25.000.00 

85.25 

21 ,312.50 

3/7 

10.00 

21 

City of Van 6% 

June 

15/80 

4.000.00 

82.00 

3,280.00 

5/8 

10.15 

30 

City of Van 5 3/4% 

Oct 

15/77 

5.000.00 

89.98 

4,499.00 

3/0 

9.75 

12 

#City of Van 6%% 

Apr 

15/80 

30.000.00 

85.90 

25,770.00 

5/5 

9.65 

29 

City of Van 5-^% 

Mar 

1/75 

25.000.00 

99.08 

24,770.00 

0/6 

9.00 


Chartered Bank Deposit Receipts 




Term 



and Government Notes 





Days 


Oct 1 

Bank of B.C. 

Oct 

31/74 

1 ,008.958.90 


1 ,000,000.00 

30 

10.90 

15 

Bank of Nova Scotia 

Oct 

16/74 

1 .000.287.67 


1,000,000.00 

1 

10.50 

16 

Provincial Bank 

Apr 

16/75 

1 .055.447.67 


1 ,000,000.00 

182 

11.12 

31 

Merc. Bank of Can. 

Dec 

2/74 

995.665.86 


986,438.20 

32 

10.67 

31 

Banque Can. Nat. 

Jan 

15/75 

1 ,533,044.38 


1,500,000.00 

76 

10.58 




$5.758.404.48 

$5,629,756.20 




# Guaranteed by Province of British Columbia 


********************** 

cent ' d . . . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


Youth Programs : 

Riley Park and Clark Park (cont'd ) 

'The programmes are presently being sponsored through a 
temporary arrangement with Neighbourhood Services 
Association. Workers are recruited by SP/CD staff in 
cooperation with members of Community Services Teams and 
are supervised by SP/CD staff. 

The amount required to carry this programme through on a 
temporary basis to December 1970 is $9,000.00. 

The Recreation Supplemental Budget of $40,000.00 has 
recommended that $4,000.00 be available (refer to Board 
of Administration Report of July 7) for Special Youth 
Leadership . 

RECOMMENDED that City Council grant $5,000.00 for this 
programme and that $4,000.00 be allocated to N.S.A. for 
youth workers in delinquency programmes from the Board of 
Parks St Public Recreation Supplemental Recreation Budget. ' 

Your Board RECOMMENDS the foregoing report of the Director of 
Social Planning/Community Development be adopted. 

(Circulated for the information of Council is the letter of 
the Chairman of the Park Board dated June 30, 1970, relating 
to this same item.)" 

(i) MOVED by Aid. Broome, 


(iii) MOVED by Aid. Phillips, 

THAT the Director of Social Planning/Community Development 
report back to Council as soon as practicable on the extension 
to other areas in the City, of the techniques referred to in his 
report contained in Board of Administration report dated June 17, 
1970, to the Social Development Committee. 


I . Supplementary Recreation Budget 

The Board of Administration, under date of July 10, 1970, 
submitted the following report: 

"Your Board submits the following report of the Director of 
Social Planning/Community Development dated July 7 respecting 
the recommendations of the Park Board and the Joint Technical 
Committee on the Supplementary Recreation Budget. 


'In May 1970, the Joint Technical Committee, Social Planning/ 
Community Development received the following recommendation 
of the Standing Committee on Finance adopted by City Council. 

RECOMMENDED that the Joint Technical Committee on 
Social Planning/Community Development submit 
recommendations to the Park Board and Council on 
which programs should receive priority up to an 
amount of $40,000.00. 




- CARRIED 


cont 'd . 
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i 


(b) 


SUMMARY OF SECURITIES HELD IN 
GENERAL AND CAPITAL ACCOUNTS ONLY AS AT NOVEMBER 30, 1974 


Type of Security 

Short Term 

Chartered Banks Deposit 
Receipts and Government 
Notes 


Par or Maturity Value 


Cash or Book Value 


$33,495,271.37 


$32,058,340.00 


The City Manager RECOMMENDS that the report of the Director of 
Finance on Investment Matters (Various Fxinds) for September to 
November 1974 be approved. 


FOR COUNCIL ACTION SEE PAGE(S)/f.!^^^ 
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PERSONNEL MATTERS 


RKCOMHEITDAT ION 


1. PROPOSED FUNCTIONS, ORGAMIZATIOF AND STAFFING 

OF THE LABOUR RELATIONS DEPARTMENT' OF THE G.V.R.D. 


On October 1, 1974, Council received a report from the City Manager 
in connection with the subject matter with the recommendation that - 

"The City Manager be authorized to agree to cost- 
sharing and administrative arrangements for pro- 
vision of the job evaluation service by the G.V.R.D., 
and in a manner satisfactory to the appropriate 
City officials " . 

On the same date. Council received a request from the V.M.R.E.U. 
that - 

'....Council defer action on the above matter until 
the Union has had an opportunity to assess the ef- 
fects of the proposal on its membership'. 

The Matter was deferred and subsequently the V.M.R.E.U., under date 
of October 22, submitted their comments on the G.V.R.D. proposal and 
the City Manager's report. 

On October 29, Council again referred the matter to the City Manager 
for report. I have met with officials of the G.V.R.D. and the 
V.M.R.E.U. and have to report as follows: 

The V.M.R.E.U. are in agreement with the proposal to transfer the 
Job Evaluation Service to the G.V.R.D. on the understanding that 
the provisions of the Supplementary Agreement between the City 
and the V.M.R.E.U., dated March 31, 1967, be retained. This agree- 
ment deals in part with Classifications and Reclassifications. 
Since this Supplementary Agreement is still in effect, no further 
action is required, however, the V.M.R.E.U. reserve the right to 
appeal to Council to arrange for the Job Evaluation Function to 
be returned to the jurisdiction of the City of Vancouver Personnel 
Services Department as far as V.M.R.E.U. members are concerned, 
if they are dissatisfied with the service being provided by the 
G.V.R.D. 

The G.V.R.D. officials and myself have mutually agreed: 

"That the transfer from the City to the G.V.R.D. of 
the responsibility for the Job Evaluation Services 
for the City and Parks Board, C.U.P.E. (Outside 
Workers) bargaining units shall be effected as soon 
as possible. 

It is mutually agreed that it should be the objec- 
tive both of the City and the G.V.R.D. that the 
responsibility for Job Evaluation Service for the 
several bargaining units represented by the V.M.R.E.U. 
(Inside Staff) is to be transferred from the City 
to the G.V.R.D. not later than by December 31, 1975. 
By mutual consent of the City and the G.V.R.D. the 
effective date for the transfer may be advanced 
without limitation. 

It is further mutually agreed that the actual trans- 
fer above-mentioned shall be subject to mutual sat- 
isfactory arrangement with respect to the mechanics." 


Cent 'd 
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The costs for providing the function will be assumed by the G.V.R.D. 
effective January 1, 1975. 

These costs to include salaries and benefits for the 5% employees 
presently engaged in the classification function by the City of 
Vancouver and rental of the necessary office space in accordance 
with the arrangements worked out in the case of the Municipality 
of Burnaby. 

The actual salaries and fringe benefits at 1974 rates for the 5% 
incumbents amounts to $61,309. This amount would have to be ad- 
justed in 1975 for normal increments and any general wage increase. 

The rental of 640 square feet of furnished space at $8.80/square 
foot amounts to $5,632.00 per year. This is the same basis on 
which the Provincial Government are leasing space in the City 
Hall for the Assessment function. 


The G.V.R.D. have agreed to these costs by resolution of October 
2, 1974, and subsequent agreement as to the amounts by the Dir- 
ector of Finance and Administration of the G.V.R.D. 


One further matter needs to be resolved. The Letters Patent of 
the G.V.R.D. state in part, 

"It shall be a function of the Greater Vancouver 

Regional District (the 'Regional District') to 
undertake and carry on labour negotiations and 
related ancillary services, including, without 
limiting the generality of the foregoing, job 
evaluation services and fringe benefit plans 
planning service for and upon behalf of such 
of its member municipalities and other public 
member municipalities and other public bodies 
who retain the Regional District so to act,..,," 

The G.V.R.D. Labour Relations Advisory Committee (staff) considers 
that a reasonably precise definition of the "related ancillary 
services" and the method of apportioning the costs related thereto 
should be developed. At a meeting of this Committee on October 23, 
it was resolved that the Committee and officials of the G.V.R.D. 
study this matter further with a view to recommending to the G.V.R.D. 
that they seek an amendment to the Letters Patent to clarify the matter. 

Since the foregoing study should provide the required clarification, 
and the V.M.R.E.U. will retain its rights under the Supplementary 
Agreement of 1967, I RECOMMEND that the Council of the City of 
Vancouver retain the Greater Vancouver Regional District to carry 
on labour negotiations and related ancillary services for all of 
its employees in respect of whom a bargaining certificate is in 
effect. 

The content of this report has been agreed to by the Business Manager 
of the V.M.R.E.U. and the Director of Finance and Administration 
of the G.V.R.D. is also in agreement with this proposal. 


FOR COUNCIL ACTION SEE PAGE(S) 
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PROPERTY MATTERS 


RECOMMENDATION 


1 . TENDERS FOR LEASE 

Lots 7,8 & 10, Block 122, D.L. 5^1 
Situated E.S Howe Street South of Pacific 

The Supervisor of Property and Insurance reports as follows :- 

"The City owns Lots 7, 8 and 10, Block 122, District Lot 541, 
situated on the East side of Howe Street, South of Pacific 
Street. These lots have been leased to Skeans Engineering and 
Machinery Ltd., (who own Lot 9), for employee parking, on a 
temporary basis since 1973. 

Negotiations were entered into with Skeans Engineering for a 
10-year lease but agreement could not be reached on the rental 
for the premises. Negotiations were thus 'stalemated' and the 
Company were advised that the property would be advertised for 
lease and tenders called. 

Subsequently, tenders for lease of these lots were opened on 
November 25th, and, after analysis by this office the following 
tenders are RECOMMENDED FOR ACCEPTANCE ;- 

Lots 7 and 8, Block 122, D.L. 541 


Lessee: R. E. Porter 

Use: Parking Lot 

Term: 5 years 

— thereafter on a year-to-year basis 
Rental: $150.00 per month for first 2J5 years; 

To be reviewed every 2% years thereafter. 


The lessee is required to blacktop, drain and 
service the site, and obtain development permit 
within sixty days from date of Council's 
approval. 


Lot 10, Block 122, D.L. 541 


Lessee: Downtown Toyota Centre 

Use: Storage of vehicles, with suitable 

screening, close-board fence 
Term: 5 years 

— thereafter on a year-to-year basis 
Rental: $80.00 per month for first 2*5 years; 

To be reviewed every 2h years thereafter. 


The lessee is required to pay cost of servicing 
the site and to obtain a development permit 
within sixty days. 


The offer from Skeans Engineering of $200.00 per month for all 
three lots, without blacktopping , was the low bid and is not 
being recommended. On November 28th, 1974, the Company delivered 
a letter to this Office requesting that they be given the opportunity 
of meeting the highest bids , to provide employee parking and 
storage for the components essential to their business. If Council 
proposes to allow Skeans Engineering the privilege of meeting the 
highest offers, then Mr. R. E. Porter and Downtown Toyota Centre 
request permission to appear as a delegation in support of their 
high bid." 


Gont 'd 
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The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Property & Insurance be approved 


DELEGATION REQUEST: Mr. J. A. Skeans 

Please note possible delegation requests as per report: -Mr. R.E. Porter 

-a rep . of Down- 
■:own Toyota Gent: 


2. OFFICE SPACE FOR THE WEST END PLANNING 
STAFF 


The Supervisor of Property & Insurance reports as follows j- 

"On December 17, 1974, City Council, in considering a report 
dated December 12, 1974, from the Joint Committees of Council 
on Civic & Community Development, recommended that the City 
lease office space to accommodate the West End Plajining Staff, 
conunencing January 1,1975, 

The West End Planning Staff have located suitable office space 
on the second floor of St. Andrews -Wesley Church, Space consists 
of two separate offices with a total area of approximately 
350 square feet. The church has confirmed that these premises 
can be rented for six months at $150,00 per month plus $30,00 
for two underground parking stalls. The total rental at $180,00 
per month includes light and heat, 

it is noted that the Law Department has advised that the tax- 
exempt statue of the church will not be jeopardized even though 
a fee is paid because of Section 396(c) (iv) of the Vancouver 
Charter, 

RECOMMENDED that a lease be drawn as aforesaid to the satisfaction 
of the Director of Legal Services and the Supervisor of Property 
& insurance," 


The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Property & Insurance be approved. 


3. RELOCATION OF DEVELOPMENT GROUP 
-False Creek Site Office 
-- (Lease ) 

The Supervisor of Property & Insurance reports as follows :- 

"The Development Group - False Creek, (Mr. E. D. Sutcliffe's 
Office) are required to move from their temporary site 
office at 1105 West 6th Avenue as this building will have 
to be removed to facilitate re-alignment of the railway 
tracks. 

The Development Group has now located office space at 

805 West Broadway and the owners, 805 Medical Dental Centre 

Ltd. and Esteem Investments Ltd. , wish to enter Into a lease with 

the City of Vancouver under the following terms and conditions :- 


Gont 'd 
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(1.) The City to lease approximately 860 square 
feet of office space 

(2.) Term to be two years from November 15, 1974 

(3.) Rental to be $645.00 per month plus a portion 
of taxes when the taxes exceed $90,000.00 per 
year, and a portion of operating expenses when 
they exceed $171,000.00 per year. The portion 
of the taxes and operating costs to be based 
on the ratio of square foot area occupied by 
the City in relation to the total rentable area 
of the premises. 

These terms are satisfactory to the Development Group - False 
Creek and the lease has been reviewed by the Director of Legal 
Services, who finds it in order. 

It is therefore, 

RECOMMENDED that the City enter into a lease with 805 Medical 
Dental Centre Ltd. and Esteem Investments Ltd. on the foregoing 
basis . " 


The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Property and Insurance be approved. 

i^. LEASE OP i|56 WEST BROADWAY 

- 1.632 Square Feet. Third Floor 

The Supervisor of Property & Insurance reports as follows :- 

"The City of Vancouver has been leasing the above premises, 
(456 West Broadway), for a period of nine months, from May 1, 
1974, to December 31, 1974, for the Downtown Study Group. 
Monthly rental was $340.00 ($2.50 per square foot), plus light 
and power. 

On November 12, 1974, City Council approved a work schedule for 
the Downtown Team covering the immediate period, November 1974 to 
March, 1975, a period of three months beyond the present lease. 

The agent for the owner advises that they do not want to lease the 
building for short term, but prefer long term tenancies and would 
consider a further one-year term at a rental of $3.00 per square 
foot or $408.00 per month, including light and heat. This new 
rate is a fair market rental for this type of space. It is noted 
that other City Groups could use this space if the Downtown Study 
Group relocated their activity. 

RECOMMENDED That the City enter into a lease under the terms and 
conditions aforesaid with documents drawn to the satisfaction of 
the Director of Legal Services and the Supervisor of Property 
and Insurance . " 


The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Property & Insurance be approved. 


Cont'd 
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RECOMMENDATION 


5. LEASE RENEWAL — i|75 MAIN STREET 
Trarric Courts & Offices 


The Supervisor of Property & Insurance reports as follows :- 

"City Council, (In Camera), on May 26, 1970, approved a 
renewal of the lease of the Traffic Courts and Offices, 475 Main 
Street, for a period of five years with a right of renewal for 
a further term of five years. This lease was effective 
October 1, 1969. 

In accordance with the lease terms, the City, on March 22, 1974, 
gave notice to the lessor that a renewal of the lease was desired. 
Such renewal negotiations were to be carried out in conjunction 
with a representative of the Attorney-General's Department as 
the largest portion of the leased area is taken up by Traffic 
Courts. In this regard, rent-sharing arrangements between the 
Civic and Provincial occupation of the premises were agreed upon. 

On March 29, 1974, this matter was reported to Council by the 
Board of Administration and on April 2, 1974, Council adopted 
the Board's report. Subsequently, it was learned that the 
Provincial Government only wished to renew for a period of one 
year instead of the five years provided for in the lease. 

Negotiations with the lessor, together with the required 
consultations with the Attorney-General's Department, have taken 
place over a lengthy period, however, the lessors have now agreed 
to renew the lease for one year at a rental of $131,789.00 
reflecting an annual square foot rental rate of $7.00 per square 
foot. 

This rate is supported by two independent appraisals and has 
been endorsed by the representative of the Attorney-General's 
Department. 

RECOMMENDATION: 

That the Supervisor of Property & Insurance be authorized to 
renew this lease for a period of one year at a rental of 
$131,789.00 effective October 1, 1974, all other terms to remain 

the same as in the original lease, and all to be subject to the 
approval of the Director of Legal Services." 

The City Manager JIECOMMENDS that the foregoing recommendation of 
the Supervisor of Property & Insurance be approved. 


6. LEASE OP PORTION OP WATERLOT "A" 
District Lot 206i|, Plan 5568 
215 West 1st Avenue 

The Supervisor of Property & Insurance reports as follows :- 

"On December 10, 1974, City Council approved a recommendation 
of the City Manager, contained in his report dated December 6, 
1974, whereby a lease was granted on Portion of Waterlot "A", 
District Lot 2064, Plan 5568, (215 West 1st Avenue), to 
Summer Holdings Ltd. 

In the body of this report it is mentioned that a related 
company, Egmont Towing Ltd., had applied for a development 
permit, which was conditionally approved, for the installation 
of a barge slip, tug berth, and other ancillary services for 
trans shipment of goods. 

The Company, Sununer Holdings Ltd., has requested that the 
lease be drawn in the name of the operating company, Egmont 
Towing Ltd. 
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Manager's Report, January 10, 1975 (PROPERTIES - 5) 


Clause N"o. 6 (Cont'd) 


The Director of Legal Services advises that the lease could 
be assigned, but as it has not yet been drawn it would be 
advisable to have the lease drawn in the name of Egmont Towing 
Ltd. initially. 

It is, therefore, 

RECOMMENDED that the lease approved by Council on December 10, 
1974, in the name of Svuraner Holdings Ltd. be drawn in the name 
of Egmont Towing Ltd. , with the terms and conditions to remain 
the same." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Property & Insurance be approved. 


LEASE RENEWAL - 17' Widening Strip being Portion of 
Arbutus Streeb, South of 11th Avenue - Adjacent to 
Parcel B, Block 385, District Lot ^26 

The Supervisor of Property & Insurance reports as follows :- 

"The 17' widening strip adjacent to Parcel B, Block 385, D.L. 526 
situated at the southeast corner of 11th Avenue and Arbutus Street 
is leased to St. Regis-Consolidated Packaging Limited for parking 
and storage purposes for a ten-year term commencing September 1st, 
1964, subject to six months' notice of cancellation by the City. 

The City Engineer concurs with a request from the lessee (now Con- 
solidated Bathurst Packaging Limited) for a ten-year lease renewal 
and by letter dated December 6th, 1974, the Company has agreed to 
a rental increase from $144.00 per annum to $500.00 per annum, sub- 
ject to rental review at three year intervals. 

The Supervisor of Property and Insurance is of the opinion that this 
represents a fair market rental for the site. 

It is, therefore, RECOMMENDED That the lease of the 17' widening 
strip abutting Parcel B, Block 385, D.L. 526, be renewed to Con- 
solidated-Bathurst Packaging Limited for a ten-year term commencing 
September 1st, 1974, at a rental of $500.00 per annum, subject to 
rental review at three-year intervals and to the remain:^,ng 
terms and conditions contained in the current agreement. 


The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Property & Insurance be approved. 


8. LEASE RENEWAL, LOT 19 Except East 27 Feet, Block 23, 
D.L. 185, Situated 1100 Block Pendrell Street 

The Supervisor of Property & Insurance reports as follows:- 

"Lot 19, except the East 27 feet. Block 23, D.L. 185, is bounded 
by Bute, Comox, Thurlow and Pendrell Streets and is the proposed 
site of the West End Park Site #7. On July 3rd, 1970, City Council 
approved use of Lot 19 to Gordon House Neighbourhood Services Asso- 
ciation for a Day-care Centre for a one-year term, thereafter on a 
year-to-year basis, subject to 3 months' Notice of Cancellation at 
a nominal rental of $1.00. 

The site contains a prefabricated building which provides the 
accommodation necessary for the Day-care Programme. 


Gont 'd 
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Clause #8 (Cont'd) 

The Provincial Government Department of Public Works by letter 
dated November 20th, 1974, have indicated that they are purchasing 
the Day-Care Unit from the Neighbourhood Services Association and 
that they wish the security of a one-year term lease, subject to 
the remaining terms and conditions. 

Correspondence from the Board of Parks and Public Recreation in- 
dicates that it will be at least three years before any major 
redevelopment will occur on Block 2 3 and therefore, they would have 
no objection to the lease continuing on a year-to-year basis. 

RECOMMENDED That the current lease of Lot 19, except East 27 feet. 
Block 23, D.L. 18 5, in the name of Neighbourhood Services Associa- 
tion of Greater Vancouver be cancelled and a new lease be drawn up 
in the name of Her Majesty the Queen in Right of the Province of 
British Columbia for a one-year term; January 1st, 1975 to Dec- 
ember 31st, 1975, and thereafter on a year-to-year basis, subject 
to the remaining terms and conditions as contained in the original 
agreement . 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Property & Insurance be approved. 


9. BRANCH LIBRARY- -MARPOLE 

The Director of Legal Services reports as follows: 

"On August 13, 1974, Council approved the establishment and 
operating costs related to the opening of a branch library 
in Marpole. The operating costs included an annual rental 
of $17,707. 

The Supervisor of Property and Insurance advises that the sub- 
lease between the City and Koffler Stores (Western) Limited for 
the library has been drafted. The term of the lease is from 
August 15, 1974 to October 30, 1981. The leased premises are 
approximately 3570 square feet. The rent for the term is 
$129,435.14 or $17,956.32 per year. In addition the City is 
to pay its share of the maintenance costs, rates, taxes, assess- 
ments and outgoings chargeable to the common area of the build- 
ing, such share to be proportional to the City's share of floor 
space over the leaseable floor space in the building." 

The City Manager RECOMMENDS that the City of Vancouver be authorized 
to enter into a sublease on the foregoing basis, all other terras 
and conditions being to the satisfaction of the Director of Legal 
Services . 


10. LOTS P9-1+0, Block A2, D.L. 200A and 2037 

E/S Main Street North of Industrial Avenue 

The Supervisor of Property & Insurance reports as follows:- 

"Lots 29-40, Block A2 , D.L. 200A and 2037 were leased to Johnston 
Terminals Ltd. for 21 years as of August 25th, 1955, with the ren- 
tal subject to review every five years. 

Johnston Terminals ask that their lease be extended to December 31, 
1988, which is the common expiry date for leases in the area. 

They are presently paying a ground rent of $1,500.00 per month, 
plus taxes on land and improvements . 


Gont 'd 


Manager's Report, January 10, 1975 (PROPERTIES - 7 ) 


Clause #10 (Gont 'd) 


The lease gives the lessees the right to remove the building. How- 
ever, after negotiation they have agreed to leave the buildings on 
the land and agree that effective September 1st, 1976, all buildings 
are City property. 

After negotiation, they made the proposal that a new lease be drawn 
up as follows :- 


Commencement Date 

Term 

Rental 


Rental Review 
Repairs 

Use 

Insurance 
Lease Agreement 


January 1st, 1975 
14 years 

January 1st, 1975, to August 31st, 1976 
$2,600.00 per month, plus taxes as if levied. 

September 1st, 1976, to December 31st, 1979 
$8,500.00 per month, plus taxes as if levied. 

Every 2*5 years and to be market rental value 
of land and building. 

9 

Lessee to make all repairs to the standard of 
a prudent owner, except structural. The term 
"structural" to exclude repairs to the roof. 

Industrial Plant, storage and office. 

City to insure against fire. Lessee to carry 
public liability insurance in an amount satis- 
factory to the Director of Legal Services. 

To be drawn satisfactory to the Director of 
Legal Services. 


The Supervisor of Property & Insurance is of the opinion that the 
suggested rental of $8,500.00 per month, plus taxes, represents 
market value. 


The ground rent of $2,600.00 per month plus taxes until August 31, 
1976, is considered below present market value. However, it repre- 
sents a bonus to the City of $22,000.00 in increased rent. 

RECOMMENDED That the lease of this property to Johnston Terminals 
be extended on the foregoing basis. 


The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Property & Insurance be approved. 


CONSIDERATION 


11. SALE OF LOTS 1-i|, Blocks 1 & 2, D.L. 311 and Lots 

18-20, Block 21 and Lot 20, Block 32, D.L. 319 etc. 
Situated N.W. Corner of Ash and S.W. Marine Drxve 


The Supervisor of Property & Insurance reports as follows:- 

"On September 10th, 1974, City Council approved the sale of Lots 1-4, 
Blocks 1 & 2, D.L. 311 and Lots 18-20, Block 21 and Lot 20, Block 32, 
D.L. 319 etc.. Situated N.W. Corner of Ash and S.W. Marine Drive 
to the Cheshire Homes Society of B.C. as a site for the physically 
handicapped, subject to the conditions outlined in the report to 
Council by the Supervisor of Property & Insurance. Council establishe 
the sale date at 120 days from the date of approval of the sale 
or the date of issuance of a Development Permit, whichever is the 
sooner. This four month interim period between approval of sale 
and date of sale was allowed to permit the Society time to 
submit plans and arrange financing, etc . 


Cont'd 
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BOARD OF ADMINISTRATION AKD OTHER REPORTS (cont'd ) 

Supplementary Recreation Budget (cont'd) 

Because of reduction from $84,000 to $40,000 many portions 
of the proposed programs will be ineffectual; we therefore 
have eliminated them entirely. The Joint Technical Committee 
found that each remaining item requested was of an essential 
nature. It was most difficult to determine priorities. Final 
recommendations of the Social Planning/Community Development 
Co-ordinators and others responsible in the various areas 
supported those of the Board of Parks and Public Recreation. 
The following is the list of projects and funding recommended 
for each by the JTC. 


Vancouver East Recreation Project ; There is a distinct 
difference within the Strathcona and Woodland areas served 
by the Vancouver East Recreation Project. An extra staff 
person is needed to effectively develop and implement the 
recreation services required. An amount of $4,125 for this 
must be recorded as an on-going program to be included in 
the regular budget for a full year at twice the amount 
($8,250) for 1971. Amount recommended - $4,125.00. 

Special Youth Leadership ; Youth leadership to supplement 
a program of juvenile delinquency prevention, to be co- 
ordinated by Department of Social Planning/Community 
Development. This is a prevention program associated with 
recreation programs and facilities. Amount recommended - 
$4,000. This is to be an on-going annual program at a cost 
of $4,000 to cope with the delinquency problem. 

Small Community Halls ; This budget will supplement existing 
budgets for minor repairs, maintenance, heat, light, and 
janitor service in the small halls. Amount recommended - 
$1,000.00. 

Advertising of Recreation Programs ; Recreation programs 
are only effective if people are made aware of what is being 
offered. This amount will supplement some of the existing 
publicity done by the local community associations. Amount 
recommended - $2,775.00. 

Transportation for Handicapped and Aged ; For the past seven 
years the Board has been receiving periodic grants from the 
Herman Bishoff Foundation administered by United Community 
Services for recreational opportunities for the handicapped 
and to transport handicapped people from home to community 
centres and playgrounds in parks. The Herman Bishoff 
Foundation money is no longer available. Amount recommended - 
$2, 500.00. 

Creative Playground Equipment; One of the heaviest demands 
on the Vancouver Board is for more creative playground 
equipment in the City of Vancouver. The Conference of Local 
Area Councils and other bodies have requested the Board put 
more creative playground facilities on all parks of the City. 
Some experimental work is required to determine the best type 
of equipment. Amount recommended - $3,000.00. 

West Point Grey Recreation Project ; In 1969 City Council 
approved a full staff complement for the West Point Grey 
community. Because of the time of approval of the 1969 
budget, the Board requested monies for half a year only. 
The City Comptroller of Accounts understood that this was to 
be a half program only. Therefore, the full amount ($40,000) 
was not included in the 1970 budget. The Board is therefore 
committed to approximately $20,000.00 for 1970, leaving 
$20,000.00 for the other priorities. 


cont 'd . . . 
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Clause #11 (Cont'd) 


Subsequently, this office advised the Society that principal and 
other sale costs were due and payable by January 8th, 1975 and in- 
formed them that in accordance with the City's policy, any outstanding 
principal after that date would be subject to interest at the current 
rate of 105^. 

We have now received a formal request from the Society to extend 
the sale date for a period of six months to July 8th, 1975, as they 
have not resolved the financing for their project. They inform us 
that new regulations in 1975 make it desirable to defer application 
for funds from C.M.H.C. until January 1975, and the approval could 
not be expected immediately. Therefore, they are requesting a six 
month deferrment of the date of sale. 

If Council were to approve this request, it would result in a saving 
to the Society of approximately $13,000.00 in interest charges 
and property taxes, and a subsequent loss of revenue to the City of 
the same amount. 

In considering the Society's request for a deferred date of sale. 
Council may wish to be aware that the property is being sold below 
market value. 

This request for a deferrment of date of sale by the Cheshire Homes 
Society is placed before Council for CONSIDERATION." 


The City Manager submits the foregoing report of the Superv.sor of 
Property and Insurance to Council for CONSIDERATION and notes that 
since this property was sold at $77>000 less than the estimated 
market value. Council may wish to consider increasing the sale 
price to the Society by the $13,000 that the City would forego 
in interest and taxes as a result of the Society's request. 


FOR COUNCIL ACTION SEE PAGE(S)^J^ 
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(BUILDING - 1) 


RECOMVIENDATION 


BUILDING AND PLANNING MATTERS 



1. Contracts for Construction - 

Heather Street Marina. Area 6 False Creek 

The Development Consultant reports as follows: 

INTRODUCTION; 

Council on the 22nd of October, 1974 approved the 
following three recommendations of the Development Consultant: 


"1. That the Development Consultant proceed with 
construction of a 325 boat marina at the foot 
of Heather Street, Area 6, False Creek, subject 
to the issuance of a Development Permit and a 
Building Permit. 

2. The Director of Finance recommends that funds 
for financing the net unfinanced cost of the 
marina ($937,000.00) be provided from the 
special property sales reserve, which may be 
replaced when final financing arrangements for 
the whole False Creek development become clear. 

3. The Development Consultant recommends that contracts 
for the floats and services, particularly, be 
negotiated rather than being separately designed 
and put out for competitive bid, in order to 

take advantage of the broad design, build and 
installation services offered by manufacturers 
and to stay within the budget." 


The Development Group has subsequently applied for the 
Development Permit which is currently being processed by the 
planning department. 


Further, the Development Consultant instructed Thompson, 


Berwick, Pratt and Partners to invite proposals for the supply 
and driving of the piles and the construction and installation 
of the floats. 

These proposals have now been received. The prices are 
firm to the 15th of January, 1975. 

PURPOSE OF THE REPORT; 

The purpose of this report is to request authority to 
enter into contracts for the supply, construction and installa- 
tion of the floats and piles . 


ANALYSIS OF PROPOSALS; 

Thompson, Berwick, Pratt and Partners invited the 11 
companies who are active in this field to submit proposals. 

Four proposals were received for the construction and 
supply of the floats, the supply and installation of the piles 
and the assembly and installation of the floats. 
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(BUILDING - 2) 


The proposals are based on 85 to 88 piles whereas 

Thompson, Berwick, Pratt on advice from Swan Wooster Engineering 
recommend a maximum of 96 piles. 

Adjusting the tendered sums so that they are comparable 
and all based on the equivalent of 96 piles, the four proposals 
are sximmarized as follows: 

a. San Juan Marine Concrete Systems Ltd. with Greenlee s Piling 
Co. Ltd. - concrete and styrofoam floats and wood piles 
driven five feet- $376,000.00 

b. Ercot Development Co. Ltd. - wood and styrofoam floats and 
wood piles driven to five feet- $288,000.00 

c. Ce Fer Design Co. Ltd. - concrete and styrofoam floats and 
concrete filled hollow steel piles driven to five feet- 

$433,000.00 

d. The Float Slip Co. - urethane foam filled fiberglas floats 
with wood piles driven to five feet- $320,000.00 

Float Slip's product is new and interesting but untried 
even on a small scale and is not recommended. 

The Ce Fer product, in the opinion of Thompson, Berwick, 
Pratt and Partners is not sufficiently superior to that of San 
Juan to justify the additional cost and is therefore not recom- 
mended. 

The Ercot product is the least expensive but being wood 
on styrofoam will result in annual maintenance costs estimated at 
$3,000.00 per year compared to $500.00 per year for the concrete 
and styrofoam. In addition, the wood and styrofoam will need 
replacement of certain components every five years and the 
majority of components every ten years whereas the concrete and 
styrofoam would have an effective life estimated at more than 
35 years. 

The San Juan Marine Concrete Systems Ltd. is a Canadian 
subsidiary of Builders Concrete Inc. of Bellingham, who would 
manufacture the floats. Marinas using their product have been 
inspected and the product found satisfactory. 

The San Juan Marine proposal is within the budget, the 
price is firm until 15th of January, 1975 and it is the most 
economic system in the long run even though more expensive at 
the outset. It is aesthetically superior to a wood float, is 
less slippery, more stable and has a superior surface. 

The San Juan Marine with Greenlee s proposal is recommended. 
RECOMMENDATIONS ; 


It is RECOMMENDED that the City enter into contracts with 
San Juan Marine Concrete Systems Ltd. and Greenlee s Pile 
Driving Co. Ltd. for supply, construction and installation 
of piles and floats at a cost of approximately $376,000.00., 
subject to issuance of development permit for the floats 
(on water facilities) . 

FOR COUNCIL ACTION SEE PAGE(S) ....^2 - 
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FIRE & TRAFFIC MATTERS 


INFORMATION 


1, Granville Street Pedestrian Transitway 
Snow and Ice Control Procedure 


The City Engineer reports as follows: 

"In recent yeeirs, at the request of City Council, the Engineering Depaurt- 
ment carried out a ccanprehensive study of snow clearing procedures in 
Vancouver. Many aspects of snow clearing were analyzed and discussed 
in Council. Among these was the matter of removing snow frcan sidewalks. 
The City of Vancouver did not clear sidewalks while cities such as Winnipeg 
and Montreal did. It was reported to Council that to institute sidewalk 
clearing would require 40 jeeps and 20 spreaders, at a capital cost of 
$265,000 and an operating cost of $119,000, annually. Since the total 
snow clearing budget for the City of Vancouver averages about $300,000 
per year. Council decided not to initiate sidewalk cleauring by the City. 
Instead, Section 76(a) of the Street & Traffic By-law was changed to require 
every owner in the downtown and other commercial areas to remove snow and 
ice from the sidewalk abutting his property. This by-law is now being 
enforced . 

When Granville Mall was being designed and sidewalk widths up to 40 
feet were visualized, it was felt that the requirement of the property owners 
removing snow from this larger area would be unfair. For this reason it was 
decided to include in the new Granville Mall traffic by-law a relaxation of 
this requirement. Also, in the preparation of the Granville Mall report 
we included the costs of two bombardier snow clearing tractors and a snow 
blower. A portion of the costs of this equipment is chargeable against 
Granville Mall property owners, which is unique to the Granville Mall. 
Thus, it is necessary to arrive at a snow cleeiring procedure for Granville 
Mall that properly considers the different sittiation on Granville Mall and 
is equitable on a city-wide basis. 

Both of the noted by-laws can be satisfied and equitable treatment of 
property owners afforded by having the property owners clear the first five 
feet of walkway immediately adjacent to their properties. The City would 
clear the remainder of the pedestrian areas as well as the transitway using 
the special equipment. This would consist of a strip immediately adjacent 
to the five-foot strip cleared by property owners plus access strips to all 
bus stop locations. Snow would be stored on the pedestrian portion of the 
mall in areas other than these. This clearing of sidewalks would be carried 
out only on Granville Mall and on those sidewalks abutting certain City- 
owned properties ^ich the City must clear under the by-law. 


This procedure has been discussed with the Granville Mall 
Authority which concurs that the procedure is eouitable. It 
is probable that when other property owners in the city observe 
snow clearing operations on Granville Mall, they will request 
similar treatment on sidewalks adjacent to their properties 
throughout the city. The reason for not providing similar service 
elsewhere is the larger sidewalk area involved and the special 
cost sharing with property owners which occurs only on Granville 
Mall . 

The above INFORMATION is provided to Council to facilitate replies 
to cuestions likely to arise this winter." 



CITY OF VANCOUVER 
Special Council - January 9th. 1975 


A Special Meeting of the Council of the City of Vancouver was held 
in No.l Committee Room, third floor, City Hall, on Thursday, 
January 9th, 19^75, at approximately 3:30 p.m. to discuss planning 
matters generally. 

PRESENT: Deputy Mayor Cowie 

Aldermen Bird, Bowers, Boyce, Harcourt, 

Kennedy, Marzari, Rankin, Sweeney, 
Volrich 


ABSENT: Mayor Phillips 


CLERK TO THE 
COUNCIL; 


M. Cross 


MOVED by Aid. Bowers 
SECONDED by Aid. Marzari 

THAT this Council do resolve itself into Committee of the 
Whole, Deputy Mayor Cowie in the Chair, to consider planning 
matters generally. 

- CARRIED UNANIMOUSLY 

Alderman Bowers advised that on December 17th, 1974, Council 
deferred a report reference from the Director of Planning on area 
planning priorities and staffing to a Special Meeting of Council 
to discuss planning matters generally. 

An information package on the Planning Department containing 
a diagram outlining primary supervisory responsibilities, an organi- 
zation chart and information on each Division was distributed at 
the meeting. A copy of this information is on file in the City 
Clerk's Office. 

Mr. R. J. Spaxman, Director of Planning, introduced the members 
of the Department who would be assisting in the presentation. With 
the aid of charts and illustrations, Mr. Spaxman outlined the 
Department's primary responsibilities. 

A diagram of a budget "pie" indicated the Department's budget 
of approximately $1,300,000 was allocated klio to services and 
zoning, 239^ to central area planning, 139^ to overall planning and 
179^ to area planning. 

Mr. T. Jenkinson, the newly-appointed Associate Director, 
Overall Planning, expressed appreciation for the opportunity of 
meeting the members of Council and introduced Mrs. P. Johnson, 
Research Planner, to outline the work of the Overall Planning 
Division. 

Mrs. Johnson stated the objectives of the Division, consisting 
of two Sections i.e. Policy and Research, are 

- to provide information and research services to City 
departments, outside agencies and the public 

- to identify information and data needs and undertake 
studies to produce required information 

- to expand and improve data base for research and 
policy formulation 

- to work with other Departments towards creation oT City 
information system 
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- to develop overall City policies as a basis for development 
strategy 

- to develop a monitoring system to evaluate City and other 
programmes and policies. 

Mr. R. Youngberg, Associate Director, Area Planning, introduced 
the members of his staff working on local area planning projects. 
There are two sections in the Division: 

- Area Planning, who administer local area planning programmes 
and implement local area plans by utilizing Neighbourhood 
Improvement and Residential Rehabilitation Assistance 
Programmes 

- In House, who are involved in monitoring activities in 
communities and are engaged in special projects. In 
House personnel are receiving experience to enable them 
to go into Area Planning. 

In 1976, Area Planners in Kitsilano and Cedar Cottage may be free to 
be reassigned to other local area planning programmes. 

Mr. D. Hickley, Assistant Director, Civic Development, described 
the six components of the Central Area Division i.e. Central Waterfront, 
the West End, Downtown, Downtown East, False Creek and Central Broadway. 
He introduced his staff who will be responsible for providing effective 
co-ordination of the development aspects which would affect the various 
areas. The Division will be responsible for developing zoning policies 
for Downtown, West End, Central Waterfront and Central Broadway and for 
development control procedures for major projects in the Central Area. 

Mr. H. W. Pickstone, Deputy Director of Planning, introduced the 
members of the Zoning and Services Division. The Division consists 
of three sections: 

- Special Services, who are responsible for beautif ication 
projects, identification and means for preservation of 
heritage buildings, assistance to Urban Design Panel, 
co-ordination of N.I. P. and special projects. 

- Zoning and Subdivision Control, who are responsible for 
processing Development Permits, amending the Zoning and 
Development By-law, providing assistance to the Board of 
Variance, and processing subdivision, strata-title and air 
space title applications. 

- Staff Services consisting of the Clerical/Stenographic group 
who are responsible for the administration of the Department and 
the stenographic and typing services, and the Graphics Group 
who provide the maps, diagrams etc. for the Department and 
produce through the Printing Division, the bound Department 
reports . 

Mr. Spaxman concluded the presentation requesting Council's early 
direction for Area Planning Priorities, Neighbourhood Improvement 
Programmes and the Central Area Progran:me. 

A discussion followed as to the Department's objectives for 
1975 and the staff required to meet the objectives. Members of 
Council agreed that the presentation was well prepared and very 
informative . 

MOVED by Aid. Volrich 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 


cont ' d 


58 ^ 


Special Council, January 9th, 1975 


3 


MOVED by Aid. Volrich 
SECONDED by Aid. Marzari 

THAT the report of the Committee of the Whole be adopted and 
the Director of Planning and his staff be commended for the 
presentation. 


- CARRIED UNANIMOUSLY 


The meeting adjourned at 5:20 p.m. 


^ ^ ^ ^ 


The foregoing are Minutes of the Special Council Meeting 
of January 9, 1975, adopted on January 21, 1975. 



MAYOR 
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CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, January 21, 1975, in the Council Chamber, 
commencing at 2:00 P.M. 

PRESENT: Mayor Phillips 

Aldermen Bird, Bowers, Boyce , Cowie , 
Harcourt, Kennedy, Marzari, 
Rankin, Sweeney and Volrich. 

CLERK TO THE COUNCIL: D.H. Little. 


PRAYER . 

The proceedings in the Council Chamber were opened with 
prayer . 

' IN CAMERA ' MEETING 

The Council was advised that there were no 'In Camera' 
items to be considered. (Later the Mayor requested that Council 
consider one 'In Camera' matter.) 


ADOPTION OF MINUTES 

MOVED by Aid. Bird 
SECONDED by Aid. Sweeney^ 

THAT the Minutes of the Special Council Meeting of January 
9, 1975, and the Minutes of the Regular Council Meeting of 
January 14, 1975, together with the 'In Camera' portion, be 
adopted . 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Marzari, 
SECONDED by Aid. Bird, 

THAT the Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 

UNFINISHED BUSINESS 

Hotel Usage of Apartments in 
the West End - Shato Inn. 

City Council, on December 17, 1974, when considering the 
Housing Committee's report of December 10, 1974 on the matter 
of apartments in the West End being utilized as hotels, requested 
the owners of the Shato Inn, 1825 Comox Street, to appear before 
Council to show cause why their business license should not be suspende 
Mr. M. Gaska, the owner, and his son Richard Gaska, addressed the 
Council explaining why some suites in their apartment building are bei 
rented on a daily basis. The owners are having great difficulty 

in renting their suites on an economic basis. 


Cont ' d . 
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Hotel Usage of Apartments in 
the West End - Shato Inn 
(continued) 


MOVED by Aid. Volrich, 

THAT the owners of the Shato Inn be given until the end of 
February, 1975, to prove that they have discontinued their 
present practise of providing accommodation in their apartment 
building on a daily basis. 

- CARRIED 


(Alderman Bowers opposed) 


MOVED by Aid. Volrich, 

THAT the Director of Legal Services report back on the 
definition of apartment accommodation and hotel accommodation 
as it pertains to the City by-laws. 

- CARRIED UNANIMOUSLY 


2. Lease of Portion of Waterlot 
"A" - D.L. 2064, Plan 5568, 
215 West 1st Avenue 


City Council on January 14, 1975, deferred the Manager's 
report regarding the lease of a portion of Waterlot "A" as 
described above. The Manager was asked to determine the type 
of goods that would be shipped to or from the proposed barge 
slip and tug berth. The Council noted a report from the City 
Manager dated January 17, 1975, describing the use to which 
the property will be put. 

MOVED by Aid. Sweeney, 

THAT the following recommendation contained in the Manager's 
report of January 10, 1975, be approved, subject to a prohibition 
being placed on liquid petroleum products or other products or 
chemicals, which in the opinion of the City Manager are hazardous, 
being shipped to or from the barge loading ramp; 

"THAT the lease approved by Council on December 10, 1974, 
in the name of Summer Holdings Ltd. , be drawn in the 
name of Egmont Towing Ltd. , with the terms and conditions 
to remain the same."; 

FURTHER THAT the City Manager examine the matter of the 
movement of hazardous products involving City property in the 
False Creek area. 

- CARRIED UNANIMOUSLY 


During consideration of the foregoing matter. 
Alderman Rankin requested that the City Manager 
investigate the dumping of fill presently under 
way in Burrard Inlet at the old North Vancouver 
Ferry dock. 


The Mayor so directed. 
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UNFINISHED BUSINESS (Cont'd) 

Tenders for Lease, 

Lots 7, 8 and 10, Block 122, D.L. 541, 
Situated E/S Howe Street, South of Pacific . 

On January 14, 1975, Council approved the recommendation of 
the City Manager contained in his report of January 10, 1975, 
regarding the lease of the above-mentioned City-owned properties. 
It was noted at that meeting that Mr. Skeans had requested to 
appear as a delegation before Council considered the matter. 
Mr. Skeans has re-affirmed his request to speak on the subject 
and it was - 

MOVED by Aid. Rankin 

THAT Mr. Skeans and Mr. Gary Castle, representing Mr. Porter, 
the principals involved in the matter, be given the opportunity 
of addressing Council this day. 

- CARRIED UNANIMOUSLY 


Mr. J.E. Skeans, on behalf of Skeans Engineering and Machinery 
Ltd., addressed the Council and filed a brief giving details of 
the properties in question. 

Mr. Castle, of Macaulay, Nicolls, Maitland & Co., Ltd., 
speaking on behalf of Mr. Porter, requested that the Council grant 
the lease of lots 7 and 8 to his client, as recommended in the 
Manager's report. 

MOVED by Aid. Kennedy 

THAT this whole matter be tabled, pending a full report to 
include the following: 

(i) zoning aspects, parking requirements and future use, 

(ii) Downtown Planning Team comments, 

(iii) details of contract negotiations with Skeans 
Engineering and Machinery Ltd. 

FURTHER THAT in the meantime the Department withhold any 
action as a result of Council's resolution of January 14, 1975. 

- CARRIED 

(Aid. Bird, Harcourt, Rankin, Sweeney and Volrich opposed) 


COMMUNICATIONS OR PETITIONS 

Resolution - re Impact of Oil 
Policies of the Provincial and 
Federal Governments . 


The Council noted a letter dated January 9, 1975, from 
Calgary City Council, concerning the impact of oil policies of the 
Provincial and Federal governments. Calgary Council requested 
Vancouver to appeal to senior governments on the matter. 

MOVED by Aid. Bowers, 

THAT the letter from the City of Calgary be received. 

- CARRIED UNANIMOUSLY 
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Supplementary Recreation Budget (cont'd ) 

West Point Grey is the last community to have a full complement 
of recreation staff. In 1970 additional programming has 
commenced in some of the Jericho ex-National Defence 
installations. Besides the regular program conducted in 
schools, church halls, and on parks, a considerable load will 
be added to the West Point Grey budget for these essential 
programs. An additional amount of $20,200.00 is recommended 
for 1970. If approved, this means $40,000.00 for 1971. 
Amount recommended - $20,200.00. 

New Supervised Playgrounds, Staff and Equipment : Through 
extensive study. Garden Park showed a need for a supervised 
playground. The Board have received money from the Vancouver 
Foundation to construct a complete Adventure Playground. 
Because of demand, supervision has commenced for the season. 
Amount recommended - $2,400.00. 

RECOMMENDED that $40,000.00 be allocated as the Supplementary 
Recreation Budget for the aforementioned projects.' 

Your Board RECOMMENDS the foregoing report of the Director of 
Social Planning/Community Development be adopted, subject to 
consideration of any counter proposals which may be submitted 
by the Park Board." 

MOVED by Aid. Adams, 

THAT the foregoing report be adopted. 

- CARRIED 


DELEGATIONS. UNFINISHED BUSINESS AND COMMUNICATIONS 

3 . Grant; B.C. Civil Liberties Association 

It was agreed since this organization was not represented 
in support of request for a grant, the matter would be deferred 
pending other delegation arrangements. 


4. Grant; Vancouver Neurological Centre 

The Council further considered request of the Vancouver 
Neurological Centre for a grant in the amount of $10,000; a similar 
application having been received by Council on April 14, 1970, when 
a motion was passed that no further action be taken. A representa- 
tive of the Centre appeared and submitted a brief in support. 

MOVED by Aid. Phillips, 

THAT this application be deferred pending a report from the 
Director of Social Planning/Community Development. 

- CARRIED 

5, Tenders; Supply and Delivery of Water Pipe 

The Board of Administration, under date of July 3, 1970, sub- 
mitted report from the City Engineer and Purchasing Agent in respect 
of tenders received for the supply and delivery of various sizes of 
water pipe. 

Earlier in the proceedings the Council received a delegation 
from a representative of Atlas Asbestos Company in support of 
asbestos cement pipe. A delegation was received from John Davidson 
Ltd. in support of that company's pipe. Briefs were filed by both 
delegations . 


cont 'd . . . . 
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Soliciting for Charity - International 
Society for Krishna Consciousness. 

Council, on October 1, 19 74, when considering the Manager's 
report, dated Spptember 2 7 on the above matter, deferred consider- 
ation pending the hearing of a delegation from the organization. 
Arrangements were made on two occasions for the Society to appear 
before Council and in each case the delegation failed to present 
itself. The Society is again asking to speak to Council in 
support of its application to solicit on City streets, parks or 
other public places to raise funds for ISKCON food relief. 

MOVED by Aid. Bird 

THAT the request to appear as a delegation be refused. 

- CARRIED UNANIMOUSLY. 


Municipal Debt Moratorium . 

Council noted a letter, dated January 15, 1975, from the 
North American Labour Party requesting to appear as a delegation 
concerning a debt moratorium caused by the present world economic 
situation . 

MOVED by Aid. Bird 

THAT the letter from the North American Labour Party be 
received and the request to appear as a delegation be refused. 

- CARRIED UNANIMOUSLY 


MANAGER'S. DEPARTMENT AND OTHER REPORTS 


A. MANAGER'S GENERAL REPORT 
JANUARY 17, 1975 


Works & Utility Matters 
(January 17, 1975) 

The Council considered this r^ort which contains five 
Clauses identified as follows: 

CI. 1: Spur Track Crossing over Kent Avenue North, between 
the Knight Street Bridge Right-of-Way and Borden 
Street 

CI. 2: Supply of Cover Material - Delta Landfill 
CI. 3: Local Improvement Procedure By-law 

CI. 4: Tender No. 7410 - Water Street Improvement Project 
CI. 5: 1176 West Georgia Street - Tree Removal for Crossing 
D.P.A. 67607 

The Council took action as follows: 


Clauses 1, 2 and 3 . 

MOVED by Aid. Volrich 

THAT the recommendations of the City Manager, contained in 
clauses 1, 2 and 3 of this report, be approved. 

- CARRIED UNANIMOUSLY 


Cont ' 
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MANAGER ' S , DEPARTMENT AND OTHER REPORTS (Cont'd) 

Works and Utility Matters 
(January 17, 1975) (Cont'd.) 

Tender No. 7410 - Water Street 
Improvement Project. (Clause 4) 

In considering this clause it was 

MOVED by Aid. Rankin 

THAT the representative from Imperial Paving Limited be 
granted permission to address Council on this matter. 

- CARRIED UNANIMOUSLY 

Pursuant thereto, a representative from Imperial Paving 
Ltd., addressed the Council disputing certain statements made in 
the Manager's report and answering questions put by members of 
Council on the operations of his Company. 

MOVED by Aid . Rankin 

THAT this matter be deferred for further report as follows: 

(a) City Engineer - for explanation of the delays experienced 
by the City with a related company to imperial Paving Ltd. 

(b) City Engineer - in respect of reference by Imperial 
Paving Ltd. to problems causing delays referred to 
in the Manager's report, and which at present are 
the subject of discussion with the Engineering 
Department . 

(c) City Engineer - in respect of clarification of the 
separate staff involved with Imperial Paving Ltd. and 
its related company. 

FURTHER THAT representatives of Imperial Paving Ltd., and 
Standard General Construction Ltd., if they so desire, be permitted 
to speak to this matter when it is again considered by Council. 

- CARRIED 

(Aid. Bird, Bowers, Boyce , Cowie and Kennedy opposed) 

1176 west Georgia Street - 
Tree Removal for Crossing - 
D.P.A. 67607. (Clause 5) 

MOVED by Aid. Bird 

THAT the Park Board be given approval to remove the tree 
located at 1176 West Georgia Street at the expense of the Developer 
on the understanding the tree will be relocated on site. 

- CARRIED UNANIMOUSLY. 


Building & Planning Matters 
(January 17, 1975) 

The Council considered this report which contains three 
Clauses identified as follows: 

Building Permit B64707 - 1212 Laurier 
Strathcona Demonstration Project 
Strathcona Progress Report 


CI. 2 
CI. 3 


The Council took action as follows: 
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MANAGER'S, DEPARTMENT AND OTHER REPORTS (Cont'd) 

Building and Planning Matters 
(January 17, 1975) (Cont'd) 

Building Permit B64707 - 
1212 Laurier. (Clause 1) 

MOVED by Aid. Harcourt 

THAT the request by Mrs R. Yorsh to appear as a delegation 
be granted, and arrangements left with the City Clerk. 

- CARRIED UNANIMOUSLY 

Strathcona Demonstration Project 
(Clause 2) 

MOVED by Aid. Bird 

THAT, if the neighbourhood greenhouse and gardening project 
as proposed by S.P.O.T.A. is accepted by the Federal Government 
as a U.N. Project, the City-owned land involved be made available 
to S.P.O.T.A. for a $1.00 rent, for a period of up to five years. 

- CARRIED UNANIMOUSLY 

Strathcona Progress Report 
(Clause 3) 

When considering this clause the Council heard from a 
representative of S.P.O.T.A. on the matter, particularly with 
respect to the rental accommodation required by the organization. 

MOVED by Aid. Marzari 

THAT the City Council agree that the Cit^^'s Strathcona 
Rehabilitation Reserves will not be spent without consultation 
and partnership with the Strathcona Rehabilitation Committee; 

AND THAT the City's unallocated funds re Strathcona be put 
into a reserve account to be set aside for planning or other appropriate 
uses in the Strathcona area over the year 1975. 

- (carried) 

MOVED by Aid. Volrich 

THAT consideration of this matter be deferred pending a report 
from the Director of Planning and Strathcona Rehabilitation Committee. 

- LOST 

(Aid. Bird, Bowers, Boyce , Cowie , Harcourt, Marzari, 
Rankin and Sweeney opposed) 

The motion to defer having lost, the motion of Alderman Marzari 
was divided, at the request of the Mayor and action was taken as follows 

MOVED by Aid. Marzari 

THAT the City Council agree that the City's Strathcona Rehabil- 
itation Reserves will not be spent without consultation and partnership 
with the Strathcona Rehabilitation Committee. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Marzari 

THAT the City's unallocated funds re Strathcona be put into a 
reserve account to be set aside for planning or other appropriate 
uses in the Strathcona area over the year 1975. 

- CARRIED 

(Aid. Bowers and the Mayor opposed) 

MOVED by Aid. Marzari 

THAT the recommendation of the City Manager, contained in this 
clause, be approved after amending the total of funds in clause (2) 
to read $225,000, as proposed by the Manager. 

- CARRIED UNANIMOUSLY. 
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MANAGER'S, DEPARTMENT AND OTHER REPORTS (cont'd) 

Manager's General Report 
January 17, 1975 (continued) 

Finance Matters 
(January 17, 1975) 

The Council considered this report which contains four 
Clauses identified as follows: 

CI. 1: Tax Exempt Property - Senior Citizens Housing 
CI. 2: One New Position - Public Health Nurse 
CI. 3: ASPO/CPAC Conference 

CI. 4: West End Planning Program - Budget Requirements 

The Council took action as follows: 

Tax Exempt Property - Senior 
Citizens Housing (Clause 1) 

The Council considered this Clause which concluded with the 
following recommendations : 

"If Council wishes to continue the tax exempt status of new 
senior citizen housing developments, it is recommended that 
it be done on an annual basis so that if the Federal/Provincial or 
Provincial support program materializes, then the City 
could make the developments taxable without this being 
detrimental to the residents. Should Council proceed on 
this basis it is further recommended that the Director of 
Legal Services be instructed to prepare the necessary 
By-law for 1976, and for 1975, the usual grants in lieu 
of taxes procedure would apply. For future years Council 
would receive a report in October of each year advising 
Council of the current position of any Provincial/Federal 
support program and advising Council of the exemption question 
to be dealt with, including an exemption By-law for the 
following year. 

The City Manager RECOMMENDS approval of the recommendation 
of the Director of Finance and the Director of Legal 
Services if Council determines that new senior citizens 
housing developments should be tax exempt. " 

MOVED by Aid. Bird, 

THAT new senior citizens housing developments be tax exempt 
and be handled on an annual basis; 

FURTHER THAT the recommendation of the City Manager contained 
in this Clause be approved, and therefore, the officials be 
instructed on the basis of the recommendations set out in the 
report . 

- CARRIED UNANIMOUSLY 

One New Position - Public 
Health Nurse (Clause 2) 

MOVED by Aid. Harcourt , 

THAT the recommendation of the City Manager contained in this 
Clause be approved. 

- CARRIED UNANIMOUSLY 

ASPO/CPAC Conference 
(Clause 3) 


MOVED by Aid. Bird, 

THAT this matter be referred to the Special Committee re U.N. 
Conference for consideration and report. 

- CARRIED UNANIMOUSLY 


cont ' d . 
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MANAGER'S, DEPARTMENT AND OTHER REPORTS (cont'd) 

Manager ' s General Report 
January 17, 1975 (continued) 

Finance Matters, January 17, 
1975 (continued) 


West End Planning Program - 
Budget Requirements (Clause 4) 

MOVED by Aid. Harcourt, 

THAT the recommendation of the City Manager contained in this 
Clause be approved. 

- CARRIED 

(Aldermen Boyce , Kennedy and Sweeney opposed) 


Personnel Matters 
(January 17, 1975) 

Establishing an Orientation Program for 
New Employees - Attendance - One Employee, 
Personnel Services Department (Clause 1) 

MOVED by Aid. Bird, 

THAT the recommendation of the City Manager contained in this 
Clause be approved. 

- CARRIED UNANIMOUSLY 


Property Matters 
(January 17, 1975) 

The Council considered this report which contains six 
Clauses identified as follows: 


CI. 1: Lot 96, D.L. 339, Sit. 6600 Block Arlington Street 
CI. 2: Acquisition - Britannia Community Services Centre - 

936 McLean Drive 
CI. 3: Acquisition for Knight Street Widening - 4267 Knight 
CI. 4: Establishment of City-owned property for Highway 

Purposes - Sit. on W/S Knight Street between 28th 

and 29th Avenues 
CI. 5: Establishment of City-owned property for Highway 

Purposes - Sit. West on Glen Drive at Terminal Avenue 
CI. 6: Demolitions 


The Council took action as follows : 
Clauses 1 to 6 Inclusive 


MOVED by Aid. Volrich, 

THAT the recommendations of the City Manager contained in 
Clauses 1 to 5 inclusive, be approved and Clause 6 received for 
information . 


- CARRIED UNANIMOUSLY 

B. DEPARTMENT GENERAL REPORT 
JANUARY 17, 1975 


Works & Utility Matters 
(January 17, 1975) 

Additional Fast Bus Service 
into City (Clause 1) 


MOVED by Aid. Harcourt, 

THAT this Clause be received for information. 


- CARRIED UNANIMOUSLY 
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MANAGER'S, DEPARTMENT AND OTHER REPORTS (cont'd) 

Department General Report 
January 17, 1975 (continued) 

Finance Matters 
(January 17, 1975) 

Re-issue of Travelers Group 
Policy GA-2Q1699 (Clause 1) 

MOVED by Aid. Volrich, 

THAT the recommendations of the Director of Legal Services 
contained in this Clause be approved. 

- CARRIED UNANIMOUSLY 


The Council recessed at approximately 3:45 p.m., and following 
an 'In Camera' meeting in the Mayor's Office, reconvened in open 
session in the Council Chamber at 4:20 p.m. 


MANAGER'S, DEPARTMENT AND OTHER REPORTS (cont'd) 

C. Proposed Heather Marina 
City Lands, False Creek 

Council had for consideration, the following report from the 
Director of Planning dated January 17, 1975: 

" REPORT PURPOSE 

In processing Development Permit Application # 68415, the Director of 
Planning has considered the conflicting recommendations of the Advisory 
Committee and the Urban Design Panel. The Advisory Committee, which 
held a special meeting Friday January 17, 1975 to discuss the Marina 
plans submitted January 15, 1975, recommended that the Director of 
Planning : 

'APPROVE the application in accordance with the submitted 
application, such plans and information forming part thereof, 
including the memo received January 15th, 1975, from 
Mr. E.D. Sutcliffe, Project Manager, False Creek Development, 
thereby permitting the construction of on-water marina 
facilities only, for 325 boats, including an 8' x 43' access 
ramp and a floating boat lifter, subject to the following 
condition: 

1. A development permit for the on-shore facilities, 
including the administration building, the off- 
street parking facilities, access roads and 
utilities services, is to be first obtained and 
said facilities to be developed prior to any 
occupancy or use of the on-water marina facilities. 

Further, prior to the issuance of this development permit, 
the matter of design is to be first referred to City Council.' 


The Urban Design Panel recommended refusal on two issues: 

1. The small amount of water area within the limited 
confines of "Heather Bay" largely occupied by the 
marina which appears to be at least twice as large 
as originally proposed. 

2. The conflict presented by vehicular traffic to and 
from the marina and ancillary commercial activity 

in relation to the adjacent residential environment. 

At the Urban Design Panel' meeting of December 15, 1974, when Heather 
Marina was debated, the Planning Department was recorded as being 
opposed to the Panel's recommendation for refusal of a development 
permit . 

cont ' d . . . . 
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MANAGER ' S , DEPARTMENT AND OTHER REPORTS (cont'd) 


Proposed Heather Marina, City 
Lands, False Creek (continued) 

On May 1, 1973, Council passed the following resolution: 

'The A.D.P. be advisory to Council but that its reports 
go to the Technical Planning Board and be included in toto 
in such T.P.B. reports as go to Council. In those instances 
where the T.P.B. choose to over-ride the recommendations of 
the A.D.P. the T.P.B. decision be brought to Council's 
attention prior to implementation.' 

Accordingly, the Director of Planning is referring the matter to City 
Council for consideration. 

The Urban Design Panel has stated two major reasons for refusal (see 
above) . The Director of Planning was also concerned about the 
considerable increase in the size of the marina now proposed compared 
with that suggested in the original False Creek concepts and in the 
Area Development Plan. However, it has to be acknowledged that design 
involves an appropriate consideration of both aesthetic and economic 
functions. It has been established that a minimum of 325 berths is 
needed to make the marina an economic venture. 

The Director of Planning asked for a model of the proposed marina to be 
prepared and markers placed on the site in Heather Marina so that he could 
consider the matter thoroughly. As a result the Director of Planning 
feels that the new marina concept will be compatible with the general 
aims for False Creek and that it will produce an attractive waterfront 
feature. 

With regard to the traffic-people conflict, the Director of Planning 
feels that the conflicts of uses are exaggerated. While there may be 
conflicts, the concept will not be harmed by them. Part of the advan- 
tage of the development is that every part will not be the same - its 
attraction may be by reason of its being so busy with a mixture of uses. 
Essentially, it is not an arterial roadway with neighbourhood pedestrian 
crossings. It should be noted that the traffic circulation plan is in 
conformity with the Official Development Plan and the Area Plan 
proposals . 

The original development permit application #68415 included both water 
and land development. It is now intended that the application be con- 
sidered in two parts in order to facilitate the process: 

(a) Marina only 

(b) Related land development 

The above mentioned development permit application #68415 has now been 
amended to include only off-shore marina development as indicated by 
(a) above. 

HISTORY 

On October 21, 1974, the Urban Design Panel concluded as follows: 

' It was agreed that if this scheme cannot be improved, 
the Panel will have no option but to recommend refusal.' 

On October 23, 1974, the Vancouver City Planning Commission reported 
two areas of concern: 

(i) extension of the Marina beyond the harbour headline 
(ii) the location and general layout of parking 

Their recommendation was: 

' That the Commission recognize the need for and approve 
the general layout of the Heather Street Marina in False 
Creek, in principle, but wish to draw to the specific 
attention of the Technical Planning Board that there will 
be a precedent- setting infringement of the harbour headline 
until such time as it has been rationalized in terms of the 
overall False Creek development.' 


cont ' d . 
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MANAGER ' S , DEPARTMENT AND OTHER REPORTS (cont'd) 


Proposed Heather Marina, City 
Lands, False Creek (continued) 

The Director of Planning suggests that Development Permit Application 
#68415 be approved subject to the following technical requirements: 


(a) approval by the Federal authorities with respect to 
changing the harbour headline; 

(b) assurance that the waterfront walkway will be continuous 
along the water's edge and will be completed as the 
development proceeds; 

(c) the marina will not be occupied until installation 

of supporting on-shore facilities required by the City 
are completed; 

(d) all services to the marina are in place and fully operable. 
CONCLUSION 

This report is submitted for the CONSIDERATION of City Council. 

The Director of Planning and the Chairman of the Design Panel 
both addressed Council setting out the views of the Planning 
Department and the Design Panel on this matter. The Director of 
Planning also reviewed the proposed interim parking plans related 
to the marina. 

MOVED by Aid. Rankin, 

THAT consideration of this whole matter be deferred pending 
report as soon as possible, from the Development Consultant and 
the Director of Finance on a scaled-down marina, i.e., from the 
present 325 boat capacity to approximately 225; this report to 
include details of the proposed parking facilities related to 
the marina. 

- CARRIED UNANIMOUSLY 

D. Fire Boat Float 

The City Manager, under date of January 16, 1975, submitted 
the following report: 

" The City Engineer reports as follows: ^ 

'The City ol Vancouver Fire Boat is located at #10 Fire Hall on the 
Burrard Inlet. The boat is secured to a float. 

,. The float is in need of repairs to keep it serviceable. This 
includes a modified electrical system, new steel piles and adjustments 
to portions of the approach ramp. It was planned to carry out tliis work 
in 1975 and $12,500 will be submitted by the Fire Department in the Basic 
Revenue Budget. However, changed marine trail Ic conditions in the area 
have recently caused the float to break loose from its moorings creatiiif, 
a hazardous condition. Temporary repairs have been made but the Harbour 
Master has ordered permanent repairs immediately. 

The matter has been discussed with Fire Chief A. Konig and he has 
requested that the City Ensineer manage the repair operations. 

In view of the urgency of this work and the Harbour Mister's order, 
I RECOMMEND that: 

1. The sum oi' $12,500 for repairs to the fire boat ( loal bo approved 
prior to the approval ol tlie 1975 Revenue Uudf.et . 

2. The Oily Knc.ineer he auUiorizeil lo rarry onl repairs.' 

The Cily Manager Kl'X'ONMl'iNDS thai 1 he I orrgoi itg ri'ComiiuMulal i on ol 
the Cily Kng, iiu'ei be ap|)i'oved. '' 

MOVED by Aid. Rankin, 

THAT the recommendation of the City Manager contained in the 
foregoing report be approved. 


- CARRIED UNANIMOUSLY 
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COMMITTEE OF THE WHOLE 

MOVED by Aid. Harcourt, 

THAT the Cominittee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Rankin, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UN7\NIM0USLY 

BY-LAWS 


1. BY-LAW TO AMEND BY-LAW NO. 3614, 
BEING THE LOCAL IMPROVEMENT PRO- 
CEDURE BY-LAW 


MOVED by Aid. Bowers, 
SECONDED by Aid. Sweeney, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Bowers, 
SECONDED by Aid. Sweeney, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

2. BY-LAW TO AUTHORIZE THE BORROWING OF 
CERTAIN SUMS OF MONEY FROM JANUARY 

21, 1975, TO JANUARY 20, 1976, PENDING 
THE COLLECTION OF REAL PROPERTY TAXES 

MOVED by Aid. Volrich, 
SECONDED by Aid. Sweeney, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid . Bowers , 
SECONDED by Aid. Sweeney, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

3. BY-LAW TO CREATE A COMMISSION, TO BE 
KNOWN AS THE VANCOUVER CITY PLANNING 
COMMISSION, TO PRESCRIBE THE PERSONNEL 
THEREOF AND THE POWERS AND DUTIES OF 
THE SAME 


MOVED by Aid. Bowers, 
SECONDED by Aid. Sweeney, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 


cent ' d . 
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BY-LAWS (cont'd) 

BY-LAW TO CREATE A COMMISSION, TO BE KNOWN 
AS THE VANCOUVER CITY PLANNING COMMISSION, 
TO PRESCRIBE THE PERSONNEL THEREOF AND THE 
POWERS AND DUTIES CP THE SAME (continued) 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Bowers, 
SECONDED by Aid. Sweeney, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


4. BY-LAW TO AMEND BY-LAW NO. 3519, 
BEING THE IMPOUNDING BY-LAW 


MOVED by Aid. Marzari, 
SECONDED by Aid. Sweeney, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Marzari, 
SECONDED by Aid. Sweeney, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


MOTIONS 

1. Establishment of Land for Highway 
Purposes (To provide for Grandview 
Viaduct Access) 


MOVED by Aid. Boyce , 
SECONDED by Aid. Bird, 

THAT WHEREAS the City of Vancouver is the registered owner 
of Parcel 5 (reference plan 2681), Parcel I, District Lot 203"; 
Plan 1341; 

AND WHEREAS it is deemed expedient and in the public intorost 
to establish the above-described land as highway; 

THEREFORE BE IT RESOLVED THAT Parcel 5, (reference plan 2681), 
Parcel I, Plan 1341, be and the same is hereby established for 
highway purposes and declared to form and constitute portion of 
highway . 


- CARRIED UNANIMOUSLY 
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DELEGATIONS, UNFINISHED BUSINESS AND COMMUNICATIONS (cont'd ) 

Tenders: Supply and Delivery of 
Water Pipe (cont'd) 


After due consideration, it was, 

MOVED by Aid. Bird, 

THAT the recommendations in the Board of Administration report 
(Works and Utility matters), dated July 3, 1970, Part I, be approved, 
and tenders awarded accordingly. 

- CARRIED 

MOVED by Aid. Bird, 

THAT the recommendations in the Board of Administration report 
(Works and Utility matters), dated July 3, 1970, Part II, be 
approved, and tenders awarded accordingly. 

- CARRIED 

MOVED by Aid. Wilson, 

THAT the tender of John Davidson Ltd., being the lowest bid 
meeting specifications for 4" and 12" ductile iron pipe, manu- 
factured by union labour, be accepted, on the basis of the tenders 
submitted and referred to in Part III of report of the Board of 
Administration (Works and Utility matters), dated July 3, 1970. 

- CARRIED 

(The foregoing to be subject to contracts satisfactory 
to the Corporation Counsel) 

6. Itinerant and Transient Youth: 
Beatty Street Armoury 

On July 9th the Council received a telegram from the Secretary 
of State regarding the use of the Beatty Street Armoury as an 
emergency hostel for itinerant and transient youth during the 
Summer. At that time His Worship the Mayor agreed to investigate 
the matter. 

Earlier in the proceedings Mr. T.E. Jackson, representing the 
Regional Office in Western Canada of the Federal Justice Department, 
appeared in explanation of the action of the Secretary of State in 
making the Beatty Street Armoury available on a contractual arrange- 
ment with certain individuals. Mr. Jackson advised there is a 
liaison arrangement with the Department of National Defence. He 
advised that, although individuals under contract with the Federal 
Department are prepared to abide by the City By-laws and liaison with 
established agencies, these individuals feel they are responsible 
for the operation. It was advised that in due course there will be 
an application for a sewer connection. 

A representative of the operators advised the Council that the 
Federal Cabinet, in a directive to the National Task Force, outlined 
details respecting operation. Such information was conveyed to the 
local operators. 

The following documents were received: 

(a) Communication from United Community Services, 

d^ted July 14, 1970 

(b) 'open letter' signed by United Community Services, 

et al 

(c) Communication from Kitsilano Area Resources Council 

dated July 14, 1970 

all of which recommend approval of the use of the Beatty Street 
Armoury as a youth hostel. 

cent 'd . . . 
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MOTIONS (cont'd) 

2. Closing, Stopping Up and Conveying to 
the abutting owner. Portion of Lane 
adjacent to Parcel "B" , of Lots 12 
and 13, Block 420 , D.L. 526 


MOVED by Aid. Boyce, 
SECONDED by Aid, Bird, 
THAT WHEREAS 

1. The City of Vancouver is the owner of all the 
streets and lanes lying within the limits of the City of 
Vancouver ; 

2. The portion of lane adjacent to Parcel "B" 
(seo 448464-L) of Lots 12 and 13, Block 420, District Lot 
526, Plan 1276 is surplus to the City's highway requirem- 
ents ; 

3. The owner of said Parcel "B" has made application 
to acquire this portion of lane to be subdivided with his 
lands . 

THEREFORE BE IT RESOLVED THAT the portion of lane dedicated 
by the deposit of Plan 1276 lying between the northerly 
productions of the westerly limit and the easterly limit of 
Parcel "B" (see 448464-L) of Lots 12 and 13, Block 460, 
District Lot 526, Plan 1276; the same as shown outlined 
red on plan prepared by A. Burhoe, B.C.L.S., and marginally 
numbered LF .7056, a print of which is attached hereto, be 
closed, stopped up and conveyed to the owner of said Parcel 
"B" and 

BE IT FURTHER RESOLVED THAT the said closed lane be sub- 
divided with the abutting owners land. 

- CARRIED UNANIMOUSLY 

3. Establishment of Land for Hiqhwav 
Purposes (Lot 26, Block 17, D.L. 
391 & 392) (Knight Street Widening) 

MOVED by Aid. Boyce, 
SECONDED by Aid. Bird, 
THAT 

WHEREAS The City of Vancouver is the registered 
owner of Lot 26, Block 17, District Lots 391 and 392, Plan 
2534; 

AND WHEREAS it is deemed expedient and in the public 
interest to establish a portion of the above-described land 
as highway; 

THEREFORE BE IT RESOLVED that the following portions 
of the above-described lands, be, and the same are hereby estab- 
lished for highway purposes and declared to form and constitute 
portion of highway i 

" All that portion of Lot 26, Block 17, District Lots 391 
and 392, Group One, N.W.D. Plan 2534 described as follows: 

Commencing at the southeasterly corner of said Lot 26; 

Thence S. 89° 40' W. , 35 feet, more or less, following 
in the southerly limit of said Lot 26 to the southwesterly 
corner of said Lot 26; 

Thence N. 0° 16' W. , 10 feet, following in the westerly 
limit of said Lot 26; 


cent ' d . 
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MOTIONS (cont'd) 

Establishment of Land for Highway Purposes 
(Lot 26, Block 17, D.L. 391 and 392) (Knight 
Street Widening) (continued) 

Thence N. 89° 40' E. , 28.05 feet, more or less, following 
in a .line drawn parallel to the southerly limit of said 
Lot 26, to intersection with a line drawn parallel to and 
7 feet perpendicularly distant westerly from the easterly 
limit of said Lot 26; 

Thence North, 110 feet, more or less, following in the 
said line drawn parallel to the easterly limit of said Lot 
26, to intersection with the northerly limit of said Lot 
26; 

Thence N. 89° 40' E. , 7 feet, more or less, following 
in the northerly limit of said Lot 26, to the northeasterly 
corner of said Lot 26; 

Thence South, 120 feet, more or less, following in the 
easterly limit of said Lot 26, to the point of commencement." 

The same as shown outlined red on plan prepared by A. Burhoe , 
B.C.L.S., dated December 9, 1974, and marginally numbered 
LF7172. 

- CARRIED UNANIMOUSLY 

4. Establishment of Land for Highway 
Purposes (Lot 27, Block 17, D.L. 
391 & 392) (Knight Street Widening) 

MOVED by Aid . Boyce , 
SECONDED by Aid. Bird, 

THAT 

WHEREAS the City of Vancouver is the registered 
owner of Lot 27, Block 17, District Lots 391 and 392, Plan 
'2534j 

AND WHEREAS it is deemed expedient and in the public 
interest to establish a portion of the above-described land 
as highway; 

THEREFORE BE IT RESOLVED that the following portions 
of the above-described lands be, and the same are hereby estab- 
lished for highway purposes and declared to form arid constitute 
portion of highway: 

" All that portion of Lot 27, Block 17, District Lots 
391 and 392 Group One, N.W.D., Plan 2534 described as 
follows : 

Commencing at the southeasterly corner of said Lot 27; 

Thence S. 89° 40' W. , 7 feet, following in the southerly 
limit of said Lot 27; 

Thence North, 110 feet, more or less, following in a 
line drawn parallel to the easterly limit of said Lot 27, 
to intersection with a line drawn parallel to and 10 feet 
perpendicularly distant southerly from the northerly limit 
of said Lot 27; 

cont ' d . . . . 
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MOTIONS (cont'd) 

Establishment of Land for Highway Purposes 
(Lot 27, Block 17, D.L. 391 & 392) (Knight 
Street Widening) (continued) 

Thence S. 89° 40' W. , 27.95 feet, more or less, following 
in the said line drawn parallel to the northerly limit 
of said Lot 27, to intersection with the westerly limit 
of said Lot 27; 

Thence N. 0° 16' V'^. 10 feet, more or less, follov/ing 
in the westerly limit of said Lot 27, to the northv;o5terly 
corner of said Lot 27; 

Thence N. 89° 40' E. 35 feet, more or less, follov/ing 
in the northerly limit of said Lot 27, to the north- 
easterly corner of said Lot 27; 

Thence South, 120 feet, more or less, following 
in the easterly limit of said Lot 27 to the point of com- 
mencement . " 


The same as shown outlined in red on plan prepared by J\. Burhoe , 
B.C.L.S. dated December 9, 1974, and marginally numbered LF7173. 

- CARRIED UNANIMOUSLY 

5. Allocation of Land for Highway 
P urposes (4267 Knight Street) 

MOVED by Aid. Boyce , 
SECONDED by Aid. ^ Bird, 

THAT WHEREAS the registered owners have conveyed to the City 
of Vancouver for road purposes the following described lands : 

East 7 feet of Lot 26, Subdivision 2, Block 18, 
District Lots 391 and 392 

(4267 Knight Street); 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for highway purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
highway purposes, and declared to form and constitute portions 
of highway. 

- CARRIED UNANIMOUSLY 

At the Council meeting of January 14, 1975, Alderman Sweeney 
submitted the following Notice of Motion which was recognized by 
the Chair : 

A. Waiving of Penalty 
on Unpaid Taxes 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Kennedy, 

THAT interest (penalty) accruing to unpaid 1975 advance- 
billed City taxes on residential dwellings, up to and including 
June 30th, 1975, be waived. 

- LOST 

(Aldermen Bowers, Cowie , Harcourt, Marzari, Volrich 
and the Mayor opposed) 
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MOTIONS (cont'd) 

At the Council meeting of January 14, 1975, Alderman Rankin 
submitted the following Notice of Motion which was recognized by 
the Chair: 

B. Farmers Market 

MOVED by Aid, Rankin, 
SECONDED by Aid, Harcourt, 

THAT WHEREAS the City of Vancouver has a large population 
in an area surrounded by agricultural lands, dairy farms, orchards, 
market gardens and marine life, etc ; 

AND WHEREAS the cost of living of food products in Vancouver 
is the most expensive in any area of Canada; 

AND WHEREAS it is most difficult for citizens to get local 
fresh fruit, vegetables, dairy products, poultry and fish 
products ; 

THEREFORE BE IT RESOLVED THAT the City set up an area on the 
waterfront between Main Street and Columbia Street designated as 
a Farmers Market for the enjoyment of the citizens, 

(referred) 

Mr, R, Young, Social Planning Department, outlined for Council's 
information, the progress to date with respect to staff planning for 
the Farmers Market in the City, He indicated that a report would be 
forthcoming within the near future, 

MOVED by Aid, Bird, 
SECONDED by Aid, Harcourt, 

THAT the foregoing motion by Alderman Rankin be referred to the 
Standing Committee on Community Services for consideration, 

- CARRIED 

(Alderman Sweeney opposed) 


NOTICE OF MOTION 

The following Notice of Motion submitted by Alderman Kennedy 
was recognized by the Chair: 

1, Civic Information - 
Local Newspapers 

MOVED by Aid, Kennedy, 

THAT information emanating from City Hall be clearly 
identified as such including a notice of this fact at the 
head of any newspaper column paid for by the City, 


(Notice) 


Regular Council, January 21, 1975 ^° \ 

ENQUIRIES AND OTHER MATTERS 

Alderman Harcourt - advised that the Park Board have 

2225 and 2236 East 29th Avenue requested the Supervisor of 

Property and Insurance to acquire 
2225 and 2236 East 29th Avenue tc 
complete development of an 
adjacent park. Alderman Harcourt 
considers that acquisition of 
these two houses would impose 
a hardship on the families 
currently residing in them, 

MOVED by Aid, Harcourt, 
SECONDED by Aid, Rankin, 

THAT Council instruct the Supervisor of Property and Insurance 
to withdraw the Notice to Vacate given to the residents of 2225 and 
2236 East 29th Avenue, and the Park Board be requested to report to 
Council on this matter, 

- CARRIED 

(Alderman Cowie opposed) 


Alderman Boyce - 

49th Avenue Crosstown Bus 


raised the matter of the proposed 
49th Avenue crosstown bus and 
queried when a further report 
on this matter would be forth- 
coming from the City Engineer, 
The Mayor advised that he has 
requested the City Engineer to 
report on this matter as soon 
as possible. 


Alderman Boyce - 
Acquisition of Property: 
2665 Point Grey Road 


requested that Council acquire 
the property 2665 Point Grey Road 
(Lot 9 amended. Block 1, D,L, 
192). The Mayor instructed the 
City Manager to report back to 
Council on this matter; this 
report to include input from 
the Director of Planning and the 
Supervisor of Property & Insurance 


NEW BUSINESS 

1, Proposed Shaughnessy 
Hospital Expansion 

Alderman Volrich submitted for information a report to Council 
dated January 20, 1975, on the proposed expansion of Shaughnessy 
Hospital , 

It was agreed to defer consideration of Alderman Volrich 's 
report and the recommendation therein, to the next meeting of Council, 


The Council adjourned at approximately 6:20 p,m, 

***** 


foregoing are Minutes of the Regular Council Meeting 
January 21, 1975, adopted on January 28, 1975. 
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Manager's Report, January 17, 1975 (WORKS - 1) 

WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 


RECOMMENDATIONS ; 

1. Spur Track Crossing Over Kent Avenue North, between the Knight 
Street Bridge Right-of-Way and Borden Street 

The City Engineer reports as follows: 

"The B.C. Hydro Railway has applied to cross Kent Avenue North with 
a spur track to serve the company's unloading facility on the north side 
of Kent Avenue. 

I RECOMMEND that: 

(a) The application be approved subject to conditions set out in a railway 
crossing agreement satisfactory to the Director of Legal Services. 

(b) Your Engineer be authorized to sign the application (to the Railway 
Transport Committee) on behalf of the City after: 

(i) the plan has been amended to his satisfaction; 

(ii) the B.C. Hydro Railway has executed the said railway crossing 
agreement . 

(c) The agreement be executed by the Mayor and the City Clerk and the seal 
of the City affixed thereto." 

The City Manager RECOMMENDS that the foregoing be approved. 

2 . Supply of Cover Material - Delta Landfill 

The City Engineer reports as follows: 

"In 1974, the City commenced a three-year agreement with a contractor 
for the supply of sand and peat cover material for the Delta Landfill. 

The City Engineer's authority to enter into this agreement (Council 
resolution dated July 9, 1974) provided for negotiated increases in the 
contractor's price in the second and third years of the agreement, with the 
increase tied to the appropriate construction cost index. 

The second year of the agreement commences January 1, 1975, and the 
contractor is asking for a 47% increase in the price of sand and 15% increase 
in the price of peat. These increases are greater than the anticipated 10% 
increase in the Engineering News Record Construction Cost Index, to which the 
agreement is tied. The City Engineer has reviewed the contractor's costs and 
feels that the requested price increase is reasonable. The purpose of this 
report is to obtain Council's approval to amend the Agreement so that a fair 
price can be negotiated independent of the E.N.U. Construction Cost Indc^x. 

As stated in the pri'vious tcpotl to Council, tlie coiilTaclof. Mt. M. 
Poschner, is fccovor i iig the sand and poat cover- material I fom I he landlill 
site itseir, rather I han by hauling Iroiii outside sources as in the past. 
Mr. Poschnei 's dredging technique is a special experimental ai'rangement , ami 
in order to justify the high capital cost oi' the dredge, drag-line, and othef 
heavy equipment, he requested a three-year agreement with the City. 

Because of inflation and anticipated cost increases, Mr. Poschner did 
not feel he could establish a price that could be firm for three years, and in 
order to provide a basis for negotiating price increase in the second and 
third years oi the agreement, it was reported to Council in July 1974 that 
annual price increases would be 'tied to the appropriate construction cost 
index ' . 

Ilowc^ver, when the agT'(>em(M\l was subsequently drawn up, no co.st iticl(<x 
could be lOund wli i.ch could be consider-ed truly applicable to Mr. PoscIuum ' 
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Clause 2 Cont'd 

sand rocovery operation, and the E.N.R. Construction Cost Index was chosen, 
since it at least is an indicator ol' cost trends in the industry. The agree- 
ment was uTitten to permit the two parties to agree on a new price each year, 
with the proviso that if agreement could not be reached, the price increase 
(or decrease) would be equal to the increase (or decrease) in the E.N.K. 
Construction Cost Index. It was expected that the final price agreed to 
would not be higher than that index. 

However, in 1974 the E.N.R. Construction Cost Index has increased by less 
than 10%. This index, which is based on construction costs in 20 American 
cities, includes costs of some material components, such as lumber, which 
have not increased significantly. It has proven not to be a representative 
index, in that labour, fuel, and equipment costs have risen much more 
dramatically, especially in British Columbia. 

It is noted that the 1974 t enders for the City's annual mineral at'.grof.at o 
supply were approximately 30% higher than the 1973 prices, while the price o\ 
sand Irom our previous source in Delta has risen 50%. 

I'urthermore , Mr. Poschner's costs have risen because, in addition to 
the increase in fuel, labour, and equipment costs, he has found it neC(\ssary 
to use more dredging equipment than was originally anticipated. His sand 
recovery method is now operating smoothly and is providing covei- material 
at a lower cost tlian could otherwise be obtained. Tf a realistic increase 
in pi'ice is not provided, it is unlikely that he will be able to continue 
his operations, and from our experience with previous contractors' attempts 
at sand recovery, it would not be possible to replace him. 

The prici^ increase requested by Mr. I'oschriei- st ill resul i .s in an 
annual saving of $25,000, when comparc>d to other, external .source:^ ol santl. 

Therefore, the City Engineer feels that the agreement with Mr. I'osehniM- 
should be amended to eliminate the provision that price increases be tied [o 
the E.N.K. Construction Cost Index. Since there appeal's to be no otlier noie 
appropriate index, the agreement should allow the two parties to nef.otiate a 
new price each year in good faith, with provision to terminate the agreement 
il an acceptable price cannot be negotiated. 

Accordingly, it is RECOMMENDED that the Director of Legal Servic(\s be 
authorized i o amend the Agreement with Mr. Poschner for the supply of sand 
and peat cover material at the Delta Landfill, so as to eliminate the pro- 
vision that price changes be tied to the Engineering News Record Construction 
Cost Index, and provide for termination if an acceptable price cannot be 
negotiated." 

The City Manager RECOMMENDS the foregoing report of the City Engineer 
be approved. 

3 . Local Improvement Procedure By-law 
The City Engineer reports: 

"Changes in the Local Improvement Procedure By-law (3614 as amondcu) 
to incorporate certain new zonings and to reflect an amendment to the 
Vancouver Charter : 

NEW ZONINGS 

The Local Improvement Procedure By-Law relates the assessments for 
various types of Local Improvement to the zoning of the property. It 
classifies the zonings provided in the Zoning and Development By-law into 
three 'zoning groups': 

- 'Residential' (one and two-family) - all RA's, RS's, and RT's. 

- 'Multiple Dwelling and Local Commercial' - all RM's and CRM's, plus 

- 'Business and Industrial' - all C's except C-1, all CM's, M's and P' 
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Comprehensive Development Districts are interpreted in each case according tc 
the approved use. 

The By-law should be amended: 

a. To include the Historic Districts (HA's) in the definition 
of 'Business and Industrial Districts', and 

b. So that the False Creek Comprehensive Development Districts 
will be dealt with in the same way as the Comprehensive 
Development Districts. 

NEWSPAPER A DVERTISEMENT S 

The Vancouver Charter has been amended to remove the requirement of 
newspaper advertising when Local Improvements are advanced on the initiative'. 
This amendment was sought at the suggestion of the (then) Assessment Commis- 
sioner, who pointed out that these advertisements cost some $15,000 per year, 
that they were in addition to the notices mailed to each affected owner and 
that no enquiries were received as a result of the advertisements. The 
By-law should be amended to reflect this change. 

The By-law has a further provision requiring the publishing of a 
notice of Local Improvement Courts of Revision. Since this notice wat^ 
incorporated in the same advertisement, the same arguments for its discon- 
tinuation would apply. This By-law requirement should also be deleted. 

RECOMMENDATIONS 

I RECOMMEND that the above changes be approved and that the amending 
by-law which has been prepared be passed." 

The City Manager RECOMMENDS that the above recommendation of the City 
Engineer be approved. 

4 . Tender No. 7410 - Water Street Improvement Project 

The City Engineer reports as follows; 

"Tenders tor the Water Street Improvement Project cons isL irif, of the i omovd 1 
of existing surfaces to permit the realignment and repavement in brick and block 
of the boulevard and roadway and installation of bollards and tree pits were 
opened on December 30, 1974, and referred to the City Engineer for tabulation and 
report to the City Manager. 

All tenders have been checked and are in order. Tabulations of Tender 
Number 7410 have been circulated to Council. These bids are unit prices based 
on quantity estimates supplied by this department and the total cost of the 
contract may vary according to the actual quantities measured during construction. 

The low tender was submitted by Imperial Paving Limited in the amount of 
$695,515.00. This Company's management and staff are heavily committed to the 
West End I'avinr, Proiect which to date has progresso'd slowly and is less th;)n ^M'l. 
complete. Those projects - one in a high population area aiui another in dowrjt own 
commercial area require a high degree of supervision and rllori to ;iii n i mi in- 
conveniences to residents, pedestrians and vehicular tTali ic. In the c.i.sf ol i he 
Water Street Project, a decrease in business may rtvsult and lor this rc'ason t lie 
merchants have requested that the surlace work be coinplel i>d bet ore the start ol 
tourist season. Any delay in completing tliis project will prolong the t ra I t i c 
restrictions i i\ the ar(\i and i nconvenienct^ to shoppers resulting in an iiiitiocivs.sa i\' 
loss of business to the merchants. liecause ol the limited prog.ress to tlat e and I 
contract provision that the I'.ompany's management and stall complete the West lind 
I'roiect this spring, it is unlikely that Imperial Paving Limited would compl et »< the 
Water Street contract in the allotted time before the tourist season withcnit also 
seriously affecting the progress of the West End Project. 

Standard General Construction Limited, who submitted the second lowest bid, 
have a long record of good management of paving projects on Vancouver streets and 
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have the resources to complete this project within the desired time limit. In 
view of this, the tender submitted by Standard General Construction Limited in thf 
amount of $737,605.50 (6% more than the low bid) is recommended. 

The tender amount of $737,605.50 submitted by Standard General Construction 
Ltd. is within the departmental estimate and it is anticipated that the overall 
cost, including work by other forces, will approximate the budgeted funds as 
approved by Council on November 5, 1974. 

The City Engineer RECOMMENDS that:- 

(a) A contract be awarded to the tenderer as follows: 

Standard General Construction Limited, 
Granville Island, 
Vancouver, B. C. 

Contract No. 7410 - $737,605.50. 

(b) A contract satisfactory to the Director of Legal Services be entered into. 

(c) The bid bonds of the unsuccessful tenderers be returned." 

The City Manager RECOMMENDS the foregoing recommendations of the City 
Engineer be approved. 

CONSIDERATION : 

5. 1176 West Georgia Street - Tree Removal For Crossing - 
D.P.A. 67607 


The City Engineer reports as follows: 

"On September 25, 1973, it was resolved 'that it be the policy of 
Council that before any trees on public property are removed in the 
West End area (all streets west of Burrard), such be referred to Council 
for Consideration'. 

The existing building on this site is to be demolished and a new 
structure is to be constructed which requires a sidewalk crossing on the 
south side of Georgia Street for access to parking. There is a tree in 
the area of the proposed crossing. 

It is not practical to relocate the crossing satisfactorily because 
of the structural design constraints within the building, therefore, the 
tree will have to be removed from this location. The Board of Parks and 
Public Recreation have advised that they will undertake the removal of 
the tree at the expense of the developer. The architect has been advised 
and agrees to bear the expense of removing the tree as a condition of the 
crossing approval. " 

The City Manager submits the foregoing report of the City 
Engineer to Council for CONSIDERATION. 
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DELEGATIONS, UNFINISHED BUSINESS ANE> COMMUNICATIONS (cont'd ) 

Itinerant and Transient Youth: 
Beatty Street Armoury (cont'd ) 

MOVED by Aid. Hardwick, 

THAT the communications on this matter be received. 


MOVED by Aid. Adams, 

THAT WHEREAS with regard to the operation of the Beatty Street 
Armoury for transient youth, the Council of the City of Vancouver 
is dissatisfied with the information received to date as to the 
lack of accountability for the operation to either an existing 
agency or to Government itself; 

AND WHEREAS from the information so far given to the City, 
there will be no method of operation by a resonsible agency, which 
is as necessary to the youngsters themselves as to the interests 
of the community; 

THEREFORE BE IT RESOLVED THAT the Council of the City of 
Vancouver suggests to The Honourable Gerard Pelletier, Secretary 
of State, that the contractual arrangement as to operation should 
be with an existing agency who would employ and be responsible 
for personnel; 

FURTHER THAT in the meantime, the City of Vancouver is prepared 
to make available the services of the Department of Social Planning 
and Community Development to assist in arriving at a satisfactory 
arrangement through the Coordinating Committee of Hostel and 
Other Services for Transient Youth. 


MOVED by Aid. Phillips, in Amendment, 

THAT the Department of Social Planning and Community Develop- 
ment work through the Coordinating Committee of Hostel and Other 
Services for Transient Youth to ensure that the operations of the 
hostel in the Beatty Street Armoury are properly supervised. 


( His Worship ruled the Amendment out of order. ) 

The motion of Alderman Adams was put. A recorded vote was 
requested and the record, therefore, is as follows: 


- CARRIED 


(carried) * 


Declared 
Out of Order 


FOR THE MOTION 


AGAINST THE MOTION 


Alderman Sweeney 
Alderman Wilson 
Alderman Bird 


Alderman Hardwick 
Alderman Rankin 
Alderman Phillips 


Alderman Adams 
Alderman Broome 


His Worship the Mayor 


Alderman Calder 
Alderman Linnell 


The motion of Alderman Adams was declared. 


- CARRIED * 
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BUILDING AND PLANNING MATTERS 


RECOMMENDATION 

1. Building Permit B64707 
1212 Laurier 


Mrs. R. Yorsh has requested permission to appear as a delegation 
in opposition to the action by the Permits & Licenses Department 
with respect to her building at 1212 Laurier Avenue. A copy of 
her letter is attached. The City Building Inspector reports as 
follows : 

"In 1964 Development and Building Permits were issued 
for the erection of a one-family dwelling at the above 
location which maintained the required 10' side yard. 
The building was completed in accordance with the By- 
law in September of 1965. 

On July 9, 1973, Building Permit B64707 was issued to 
repair the eaves on the south side, replace an open 
patio and install new decking on the second floor bal- 
cony at the rear of the dwelling. 

On July 15, 1973, an inspection was made at which time 
it was found that an addition was being made to the 
west side of the building which projected into the re- 
quired side yard. An application was made to the Board 
of Variance requesting a relaxation of the required side 
yard but on July 25, 1973, this application was refused. 

The owner was subsequently notified to remove this ad- 
dition and after several inspections and meetings with 
various staff members, refused to do so. The matter 
was referred to Crown Counsel for the laying of charges 
and the case appears in court on January 17, 1975. 

It is recommended that the City Building Inspector be 
instructed to continue enforcement of the Zoning and 
Development By-law." 

The City Manager RECOMMENDS that the recommendation of the City 
Building Inspector "be approved. 

DELEGATION REQUEST - MRS. R. YORSH 


CONSIDERATION 

2. Strathcona Demonstration Pro.ject 

The Director of Planning reports as follows :- 

"Late last year SPOTA submitted a proposal for a demonstration project 
to the Special Committee re UN Demonstration Project. The minute of 
the Committee Meeting of December 19, 1974 relative to this submission 
is as follows: 

' 4 . Strathcona Community Demonstration Project 

Mr. Ted Young spoke in support of the proposal submitted 
by a Joint Committee of five Strathcona residents groups. 
The proposal consists of three elements: 

(a) recording the documentation of the self-help process 
of the citizens involved in urban renewal and 
rehabilitation programs. 


(BUILDING - 1) 
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(b) implementing a self-sufficient neighbourhood 
greenhouse and gardening project to supply the 
residents with their own low-cost vegetables. 

(c) co-ordinating a hospitality program to present 
the community as a whole to the UN Conference. 

The Joint Strathcona Committees would like the City of 
Vancouver to make land available for the greenhouse and 
gardening project but it was pointed out that a Council 
resolution would be needed showing agreement to the City 
leasing the land to the residents. 

The Committee felt that this should be submitted as a 
demonstration project for Canada. Mr. Young was advised 
to meet with Mr. Pickstone, Deputy Director of Planning, 
to further develop the proposal for submission to the 
1975 Committee dealing with demonstration projects.' 

On January 7, Mr. Ted Young, Chairman of the Strathcona UN Committee 
wrote to Council asking for the use of some city owned land rent 
free for a period of five years to enable the project to go ahead. 
A copy of his letter is attached. 

This project was discussed at the Strathcona Rehabilitation Committee 
meeting of December 11 and while there was no formal endorsement, it 
was generally favourably regarded by the members of that Committee. 

Mr. Pickstone held several discussions with the Strathcona UN Committee 
and it appears that this is a very imaginative proposal which carries 
some significance for the UN Conference. There are a number of groups 
in Strathcona whose objectives have not always been coincident and 
there has not been a good history of co-operation. This applies 
particularly in the case of the two public housing groups and SPOTA. 
Now, however, all these groups have come together in the Strathcona 
UN Committee and this is as a result of very strenuous efforts on 
the part of the individuals involved. The original proposal was for 
an entirely "software" project which would use the Strathcona 
Rehabilitation project as a demonstration of joint action between a 
community and various levels of government. Only SPOTA would have 
been involved. The current proposal is for the whole community. 
It is central to the greenhouse part of the proposal that the land 
be available at less than market rates. There is no possibility of 
the project carrying itself with market rental for the land. The 
proposal in its present form therefore is dependent on either the 
rent free situation as requested by SPOTA or a minimum rent arrange- 
ment which would have to be the subject of calculation. It is a 
policy matter whether Council is prepared to make the land available 
either without cost or at a reduced rental. The matter is therefore 
sikmitted for the consideration of Council." 

The City Manager subiaits tlie foregoing report of the Direnbor 
of Planning for Council's GONSIDRRATION. 

RECOMMENDATION 

3 . Strathcona Profcress Report 

The Director of Planning reports as follows :- 

"On November 5, 1974 Council referred the matter of unexpended 
funds for the Strathcona project to the Strathcona Property Owners 
and Tenants Association, with the request that the matter be raised 
again on November 26th. Following discussion with SPOTA, it was 
felt that a better arrangement would be to deal with the matter in 
the Strathcona Rehabilitation Committee and this information was 
transmitted to Council on November 26th. Since then there have 
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been two meetings of the Strathcona Rehabilitation Committee .and 
whereas there has been some progress, there are some matters still 
unresolved. At the last meeting of the Strathcona Rehabilitation 
Committee I was requested to put forward a Progress Report to 
Council for its information. 


The Committee has been dealing with the requests from SPOTA which 

were presented to Council and which are attached as an appendix 

to this report. The status of these as they are listed is as 
follows : 


1) Administration cost for SPOTA . This has been agreed by the 
Committee as a reasonable proposal. An additional $500.00 
has also been agreed by the Strathcona Rehabilitation 
Committee for audio-visual material in connection with the 
proposed United Nations project. This report contains a 
recommendation for the $2,500. 

2 ) Purchase demolition clearance and construction of homes to 
replace derelict and non-conforming properties . SPOTA 

has agreed that there should be no reference in this section 
of the construction of homes and it should be limited to the 
purchase, demolition and clearance. Adequate funds are 
already provided for this item and while there has been 
some progress in negotiations, without expropriation there 
are only going to be a few purchases. Partly as a result 
of negotiations, two of the properties which were listed 
have since been improved so this part of the operation has 
had some limited success. 


3) Purchase of rental properties and rehabilitation . It has 
been agreed by the Strathcona Rehabilitation Committee that 
tie Strathcona project is not a suitable vehicle for this sort 
of activity and that SPOTA could carry this out effectively 
itself as a non-profit organization and with very substantial 
financing under the National Housing Act. 

4) Low interest loans to assist owners to comply with lodging 
house by-laws . Several apartment buildings in the area 
received grant loans and carried out their renovations 
including some improvements to the fire safety arrangements 
before enactment of the new provision. They are now in 
contravention of the amended by-law. The Strathcona 
Rehabilitation Cominittee is carrying out a survey of all 
apartments under the Strathcona area to see if the loan 
provisions of the R.R.A.P. program were available as part 
of tie Strathcona project whether any of the owners would be 
interested in participating. This is a last attempt to sec 
if some of the apartments in the area which have been fairly 
unresponsive to date could be persuaded to improve their 
buildings . 


5) Purchase of property to complete Linear Park . There are two 
properties involved. The Strathcona Rehabilitation Committee 
is very sympathetic to the proposal and has asked the 
Supervisor of Property and Insurance to approach the owners. 


6 ) Southerly extension of Linear Park (overpass, tennis courts , 
squash, drainage. ) This is a proposal to build an overpass 
across Prior Street from Linear Park to False Creek Park 
and also to develop the listed facilities on the balance of 
the site on which Number 1 Fire Hall is presently under 
construction. The Strathcona Rehabilitation Committee had 
previously concluded that there was no case to be made for 
constructing the overpass and as the area listed for the 
recreation facilities is also that under consideration by 
SPOTA for its UN Demonstration project, it was agreed that 
there would be no further consideration of this item until 
the UN Demonstration Project was considered. 
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Since the meeting of the Strathcona Rehabilitation Committee on 
December 11, SPOTA has written to Council on January 9 also 
commenting on the foregoing items. In the case of Item #6 - 
Southerly Extension of Linear Park - there is a significant 
difference between the position noted in SPOTA' s letter and that 
of the Strathcona Rehabilitation Committee. It is understood 
that this is as a result of second thoughts by SPOTA as there 
was no dissension on this or any of the other items at the 
meeting on December 11. A copy of the letter from SPOTA is 
attached. 


The main urgency for dealing with the Strathcona uncommited 
funds arose because of commitments on Water Street. This is 
now covered out of supplementary capital so the immediate 
need to settle the Strathcona surplus funds has disappeared 
except for certain public works items which were recommended 
in November. Following is an extract from the City Manager's 
report of November 1, 1974:- 

'The Strathcona Rehabilitation Committee has held two meetings 
on October 9, 1974 and October 23, 1974. All suggestions for 
extending the project were considered and the following items 
were recommended: 


New and replacement sidewalks 

on Prior Street $22,000 

Paving - three extra lanes 
related to the Linear Park 
and arising from experience 

of the park 15,000 

Tree planting on Prior, 
Campbell and extra for McLean 

Park 20,000 
Irrigation for Linear Park 

and McLean Park 20,000' 


These items were referred back with all the other items by Council 
on November 5 even though they had already been approved by the 
Strathcona Rehabilitation Committee. Construction of the Linear 
Park is at a stage when it is important to know whether the 
irrigation is to be included or not, and the paving and sidewalk 
construction should be started as early as possible in the spring. 
The recommendation is therefore included on those specific items 
which have already been recommended for approval by the Strathcona 
Rehabilitation Committee. 


The Strathcona project is continuing on a reduced scale longer than 
was originally intended. Funds were provided in the project for 
attendance at Strathcona Rehabilitation meetings by members of 
SPOTA and by their consultants to the extent of $3,000 for SPOTA 
members and $3,000 for consultants. Payment was $25.00 for a 
maximum of two members and $5 0.0 for a maximum of two consultants 
per meeting. Both these amounts are now exhausted and in fact 
there has been no money for payment at the last meeting. $1,000 
extra for each item will more than see the project through and 
a recommendation is attached. 

The Director of Planning recommends :- 

a) The foregoing be received as a Progress Report on Strathcona 
uncommited funds. 

b) A total grant of $2,500 be provided for SPOTA administration 
costs in connection with on-site information, interpretation, 
etc., the City's share being $625. 
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c) The funds for attendance at Strathcona Rehabilitation meetings 
by SPOTA members and their consultants be increased by a total 
of $2,000, or a City's cost of $500. 

d) Council approve the extra items (sidewalks, paving, tree 
planting, irrigation) recommended by the Strathcona 
Rehabilitation Committee for a total cost of $77,000, or a 
City's share of $19,250. " 

The City Manager makes the following additional points: 

The Report of November 1 referred to by the Director of Planning 
also recommended that the City request the Provincial and Federal 
Governments to transfer $210,000 of their urban renewal funds 
to the Water Street Beautif ication Project, and $300,000 to cover 
tie deficit in the Britannia Urban Renewal Project. As the 
Director of Planning notes. Council has taken care of the Water 
Street Project from supplementary capital pending a resolution 
of the extra requests from SPOTA. The City is still in a deficit 
position, however, on the Britannia project and it seems important 
to settle that issue. Accordingly the City Manager RECOMMENDS 

1) That the recommendations of the Director of Planning be 
approved, and, 

2) That Council request the Provincial Government and CMHC 
to transfer to the Britannia project a total of $300,000 
from their allocation for the Strathcona project. 


FOil COUNCIL ACTION SEE PAGE(S).!^Sl^ 
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FINANCE MATTERS 

RECOMMENDATION 

1. Tax Exempt Property - Senior Citizen Housing 

The following report has been received from the Director of Finance and 
the Director of Legal Services. 

" Introduction 

Under Section 396 (c) (i) of the Vancouver City Charter, real property which 
is owned by a charitable organization and wholly operated for charitable purposes, 
such as non-profit senior citizen housing, is exempt from real property taxation. 
Recently, the Provincial Government amended this section of the Charter such that 
new senior citizen housing which was funded by the Provincial Government after 
March 31, 1974 is considered taxable, unless specifically exempted by City by-law. 
It appears that the Provincial Government feels that municipalities are reluctant 
to accept new senior citizen housing because they do not pay taxes, and feel that 
this amendment would provide a greater incentive to accept these developments. It 
also appears that the Provincial Government intends to offer operating subsidies 
to the new senior citizen developments, especially to cover the property taxes, 
and are looking to the Federal Government to jointly share in these costs. 
Specifically, the Provincial Government are asking CMHC to offer operating sub- 
sidies under Section 44 of the National Housing Act for sponsor-housing. To the 
best of our knowledge, the Federal Government has not agreed to this cost-sharing 
program. 

Senior citizens housing developments built prior to the latest change are 
exempt and presumably such exemption could only be removed through changes to the 
Charter. The present cost or loss of taxes to the City, relative to these develop- 
ments, is in the realm of $500,000 per year. 

Properties Affected 

To the best of our knowledge, there are three new senior citizen housing 
projects which are taxable as operating units in 1975. Based on past data, it is 
estimated that the property tax cost per suite per month for these developments 
will be about $15. It currently appears that there may be a further 5-7 develop- 
ments constructed in 1975 which would be taxable. At least two developments are 
applying to Council very shortly for tax exemption. 

Alternative Action 

As it now stands, the new developments are taxable. Council does have the 
authority under the Charter to make these new developments exempt from real property 
taxes in the year following the passing of a specific by-law to that effect. In 
the period before the by-law makes the property exempt the City's normal procedure 
for grants in lieu of taxes could apply. 

Burnaby Council has taken a policy position such that new developments will 
be 80% exempt in 1975, reducing by 20% per year until they are fully taxable. 

Recommendation 

If Council wishes to continue the tax exempt status of new senior citizen 
housing developments, it is recommended that it be done on an annual basis so 
that if the Federal/Provincial or Provincial support program materializes, then 
the City could make the developments taxable without this being detrimental to the 
residents. Should Council proceed on this basis it is further recommended that the 
Director of Legal Services be instructed to prepare the necessary by-law for 1976 
and for 1975 the usual grants in lieu of taxes procedure would apply. For 
future years Council would receive a report in October of each year advising 
Council of the current position of any Provincial/Federal support program and 
advising Council of the exemption question to be dealt with, including an 
exemption by-law for the following year." 

The City Manager RECOMMENDS approval of the recommendation of the Director 
of Finance and the Director of Legal Services if Council determines that new 
senior citizens housing developments should be tax exempt. 


cent ' d . . . 
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2. 1 New Position - Public Health Nurse 


The Medical Health Officer reports as follows: 

"The Vancouver Resources Board haS authorized the addition of one Public Health 
Nurse I position to the complement of Health Staff seconded to their Health Care 
and Aging Division. 

By letter, the Vancouver Resources Board have requested that the existing 
billing arrangement be continued to cover this new position. 

The Medical Health Officer recommends: 

a. That an additional Public Health Nurse I position seconded to Vancouver 
Resources Board be authorized. 

b. That funding for the position be included in the 1.975 Departmental Salary 
Estimates . 

C. That the Vancouver Resources Board be billed for this position in accordance 
with the existing arrangement." 

The City Manager RECOMMENDS that the foregoing recotnmendatioas O'":" 
the Medical Health Officer be approved. 

CONSIDERATION 


3. ASPO/CPAC Conference 


The Director of Planning reports as follows: 

"From April 12, 1975 to April 17, 1975, a joint Conference of the 
Community Planning Association of Canada and the American Society of 
Planning Officials will be conducted in Canada. This conference will 
be composed of citizens, elected officials and planners. Additionally, 
in May of 1976, the United Nations Conference on Human Settlements will 
be conducted in Vancouver. Between these two conferences, it is expected 
that approximately 20,000 delegates will be in Vancouver for discussions 
of living conditions in Human Settlements. 

It is expected that as the host city for both of these conferences, there 
will be considerable interest in the efforts that the City of Vancouver 
is making in dealing with urban development. Also, the representatives of 
citizens' groups, of governments, and professionals from Canada, North 
America and the world will undoubtedly be interested in Vancouver itself 
as well as our programs for dealing with problems and planning for the 
future. 

In order to explain both the City's program of planning and a description 
of the City of Vancouver, it is considered desirable to develop a semi- 
permanent display for the two conferences. Additionally, a small pamphlet 
would be distributed to those in attendance. 

More importantly however this display will be used for information and 
educational purposes for the residents of Vancouver. Materials that have 
been collected and used by the Department (as in the Downtown Study) will be 
utilized. It could be circulated to schools, libraries, information centres 
and prominent public locations. 

The Department can handle most of the work with its present resources, 
but some allowance for overtime will be necessary for the design and 
graphics group within the Department. In addition, an amount of $2,000 
will be needed for contract or temporary help to carry out most of the 
construction . 


cont ' d 
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The cost of this effort is estimated at a relatively low cost of: 


(1) 


Public display: 


Materials 

$ 6.000 

Contract of temporary help 

1.000 

Purchase of equipment 

2,000 

Overtime 

1.500 

Miscel laneous 

800 


$12,300 

Information Pamphlet: 

$ 1.000 


$13,300 


It is therefore recommended that $13,300 be approved in advance 
of the 1975 Budget to provide a public display and information 
pamphlet. " 

The City Manager submits the request of the Director of Planning 
for Council's CONSIDERATION. 

RECOMMENDATION 

4. West End Planning Program - Budget Requirements 
The Director of Planning reports as follows: 


"City Council, on December 17, 1974, approved a half-time planner 
position to June 30, 1975 for the West End program, and also approved 
$300 moving costs. At that time. Council instructed the Supervisor of 
Property and Insurance to negotiate a lease for office space at 
456 West Broadway to accommodate West End planning staff. 

On January 14, 1975, City Council adopted a report of the City Manager 
recommending that office space at 1012 Nelson Street (St. Andrew' s-Wesley 
United Church) be rented by the City for six months at $150 per month 
plus $30 per month underground parking in lieu of the West Broadway accommodation. 

In an earlier report, responsibility for the West End planning office 
was transferred from the Social Planning Department to the City Planning 
Department; unfortunately, a budget was not provided for in earlier 
Council approvals. It is therefore requested that funds be allocated 
for the first six months of 1975 in accordance with the following budget 
estimate : 


I. Insurance (approx.) 

(Acquisition cost of items insured: $880) $ 50 

II. . Janitor services: $50 per month for 6 months 300 

III. Telephone: ^'l? 

IV. Miscellaneous 200 

V. Rental of meeting halls 200 $ 1,193 

VI. PRINTING AND PUBLICITY 

Printing fi Postage: 

500 Urban Design Guidelines $2.00 $1,000 

1,200 Open Space brochures P 50(f 600 

500 Traffic Scheme 11 maps P 50<f ,_,JI2 ' 

Postage 600 
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Publicity 

Planning and Plain Talk column: 

6 mos. @ $100 600 

Street Scene (bi-monthly) 250 

Miscellaneous, e.g. newspaper advertisements 

for public meetings 600 1,450 

VII.. Office supplies for six months 250 4,150 

NEW AND NON-RECURRING 

Telephone installation 135 

2 tack boards 4' x 6' 100 

Moving costs (end of June) 200 435 

TOTAL 5,778 


It should be noted that if the use of consultants is required 
this will form the subject of a separate report." 

The City Manager RECOMMENDS that a budget as requested by 
the Director of Planning be set up for the West End Planning 
Program in the amount of $5,77^.00. 

FOR COUNCIL ACTION SEE PAGE(S) ..^fe.^ 
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PERSONNEL l^LATTERS 


REGOIVIMENDATION 

1. "ESTABLISHING AN ORIENTATION PROGRAM FOR NEW EMPLOYEES"; 
A TTENDANCE : ONE EMPLOYEE, PERSONNEL SERVICES DEPARTMENT 


The Director of Personnel Services reports as follows: 

"An American Management Association course entitled 'Get Your 
Employees Off To A Good Start' is to be held in Chicago from 
February 5 - 7, 1975 inclusive. The course deals extensively witii 
developing and evaluating an employee orientation program, with 
case studies of successful orientation programs, and includes a 
project session for the attendee in which he develops an orientation 
program for his organization. 

This course is particularly appropriate for a City employee to 
participate in at this time owing to the publication of the new 
"Employees Handbook" which is the first stage in development of our 
own improved employee orientation program. 

I therefore wish to send Mr. D.R. Nightingale, Training 
Coordinator, to the course as he will commence developing and 
implementing our employee orientation program next month. 

The total cost to the City would be approximately $820.00, (Course^ 
fee - $380.00, Air and Ground Transportation - $300.00, Hotel, Mo.il;;, 
Gratuities and Incidentals - $140.00) plus four days leave of .'.bsen.e 
with pay . 

The Comptroller of Accounts advises that this amount would be 
available in Appropriation No. 7090/933, Administrative and Technical 
Courses - All Departments. As the required amount exceeds $750.00, 
authorization by Council is required according to Personnel 
Regulation No. 248-4." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Director of Personnel Services be approved. 


FOR COUNCIL ACTION SEE PAGE(S) 
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Regular Council, July 14, 1970 15 

COMMUNICATIONS OR PETITIONS (cont'd ) 

Roof Signs (Neon Products Limited ) 

Earlier in the proceedings the Council received a communication 
from Neon Products Limited asking reconsideration of applications 
for three roof signs. The Council received a detailed explanation 
from the Deputy Building Inspector. 


MOVED by Aid. Bird, 

THAT the action of Council taken on July 9, 1970, i.e. to 
withhold these development permit applications pending the Public 
Hearing on the proposed By-law amendment to control roof signs, 
be confirmed. 

- CARRIED 


During consideration of the foregoing, the Council observed a short 
recess at 3:45 p.m., held a short 'In Camera* meeting and then 
recovened at approximately 4:10 p.m. 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


J. Civic Grants to Certain Volunteer Agencies 


The Board of Administration submitted report of the Director 
of Social Planning/Community Development in respect of certain 
health, education, recreation, and welfare grant applications. 
The following is extracted from the report: 


•RECOMMENDATIONS 


1. That the City grant to NSA not be increased from 
$20,000 at this time. 

2. That City Council approve payment of $5,000 to NSA for 
1970 for the purpose of hiring a community development 
worker for the Woodland-Grandview area. This is 50% 
shareable under the Canada Assistance Plan. This is to 
be an interim arrangement until the Social Development 
Committee advises Council on the whole programme. 

3. That City Council approve $1,000 for Frog Hollow 
Neighbourhood House for 1970 to help defray their 
estimated annual expenses of $1,680. This programme 
will be included in a review of existing neighbourhood 
and information facilities of this kind. 

4. That City Council approve payment of $25,000 to the VON 
for nursing services in the City of Vancouver. 


CONSIDERATION 


That City Council consider the request from UCS for an 
operating grant of $12,500 for 1970." 

(i) MOVED by Aid. Adams, 

THAT recommendations 1 to 4, set out above, be approved. 

- CARRIED BY THE 
REQUIRED MAJORITY 

(ii) Operating Grant: UCS 

MOVED by Aid. Rankin, 

THAT the request to be heard as a delegation on this matter be 
approved. 

- LOST 

MOVED by Aid. Adams, 

THAT no further consideration be given to this particular 
grant application. 

^ - CARRIED 
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PROPERTY jMTTERS 


RECOMMENDATION 


1 . Lot 9b, District Lot 339 

Situated 6600 Block Arlington Street 

The Supervisor of Property and Insurance reports as follows: 

"A request has teen received from the Vancouver Association for the Mentally 
Retarded for an extension of time in which to commence construction of 
their development in Champlain Heights. 

On November 17, 1970, City Council approved the sale of Lot 96, D.L. 339, 
situated on the west side of Arlington Street, in the 66OO Block, to the 
Vancouver Association for the Mentally Retarded. 

A condition of this sale was an option to repurchase in favour of the City, 
should construction of this project fail to commence ty April 1st, 1973* 
The Association was -unatle to commence construction within the allotted 
time and requested and received extensions to November 1st, 197Ui with 
the City having a 3 month period to exercise its option. 

The Association has encountered various unavoidable delays, but have now 
obtained the necessary zoning amendments, development permit and applied 
for a building peimit. They have now reached a point where most of the 
problems have been resolved. 

This Office has kept in touch with the Association regarding progress on 
this project and they are actively engaged in preparations to commence as 
soon as possible. We have contacted our Planning Department and they con- 
cur with our recommendation that a further extension would be justified. 
It is therefore: 

RECOMMKNDED that a new option agreement be drawn up between the City and 
the Association granting the City an option to repurchase Lot 96, D.L. 339, 
at the net purchase price in the event construction does not commence by 
July 1st, 1975, the City to have 3 months from that date to exercise its 
option, "i^ 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Property and Insurance be approved. 


2. Acquisition Britannia Community Services Centre - 
936 McLean Drive; SoutLi half of Lhe North half of 
Lots 10, 11 and 12; Block 25, District Lot 2614.A 

The Supervisor of Property & Insurance reports as follows :- 

"Reference is made to Item 8, Board of Administration, Property 
Matters, February 1st, 1974, approved by Council February 5th, 
1974, authorizing the Corporation Council to expropriate the South 
half of the North half of Lots 10, 11 and 12, Block 25, District 
Lot 264A and to apply to the Court for a Vesting Order and for 
an Order for Possession. 

Subsequently in March, 1974, the owner, through his Solicitor, 
delivered title to the City, the subject improvements were demolished, 
and the City advanced a payment of $20,000.00, without prejudice, 
pending final settlement. 

The Director of Legal Services has now received a letter from the 
owner's Solicitor offering to accept the sum of $35,000.00 as 
settlement of his compensation from the City, inclusive of all 
consideration. This amount is considered reasonable and is sub- 
stantiated by independent appraisals. It is endorsed by the Dir- 
ector of Legal Services and has been approved by Central Mortgage 
and Housing Corporation. 
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The subject property is the last property to be settled in the 
Britannia Community Services Centre site. 

RECOMMENDED That the Supervisor of Property & Insurance be author- 
ized to acquire this property for the sum of $35,000.00, inclusive 
of all consideration, chargeable to Code #5830/427 .'^'' 

The City Manager RECOMMENDS that the foregoing recommendation of tlie 
Supervisor of Property & Insur-ance be approved. 

3. Acquisition for Knight Street Widening 
East 7 feet of Lot 26, Sub. 2, Block l8 
District Lots 391 & 392 

J.i267 Knight Street 

The Supervisor of Property & Insurance reports as follows :- 


"Reference is made to Item 5, Board of Administration, Property 
Matters, dated February 1, 1974, approved by Council on 
February 5, 1974, confirming the final offer of $431.20 for the 
East 7 feet of Lot 26, Sub. 2, Block 18, District Lots 391 and 
392, subject to repair of lawn damage, for the widening and 
improving of Knight Street, and authorizing the expropriation 
of the said widening strip. 

The owners' solicitor has recently advised that, after consideration, 
his clients have agreed to accept the City's finnl offer and 
requested that the City finalize the acquisition directly with his 
clients. Following discussions, the owners have agreed to convey 
the East 7 feet of their Lot 26 to the City, subject to:- 

(a) Payment of $431.20 for loss of land 

(b) Payment of $50.00 for out-of-pocket expenses 

(c) City to rebuild fence at the new property line 
at estimated cost of $300.00 

The owners have asked that this acquisition be concluded as soon 
as possible and they have executed the documents conveying the 
7-foot strip to the City. 

RECOMMENDATION: 

That the Supervisor of Property & Insurance be authorized to 
acquire the East 7 feet of Lot 26, Sub. 2, Block 18, District 
Lots 391 and 392 on the foregoing basis, chargeable to Code 
No. 148/7919." 

The City Manager RECOMMENDS that the foregoing recommendation of tlie 
Supervisor of Property & Insurance be approved. 


I|. . Establishment of City-owned Property for Highway 
Purposes - Situated on West Side of Knight Street 
Between 28th and 29th Avenues 


The Supervisor of Property & Insurance reports as follows :- 

"Lots 26 and 27, Block 17, District Lot 391 and 392, Plan 2534, 
situated on the West side of Knight Street between 28th and 29th 
Avenues, were purchased under approval of Council February 19th, 
1974, to provide for the widening of Knight Street and have been 
held pending the required portions being established as highway. 
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In accordance with Council's instructions, it is now proposed to 
formally establish a 7-foot strip on the easterly side and a 10- 
foot strip on the southerly side of Lot 26, and a 7-foot strip on 
the easterly side and a 10-foot strip on the northerly side of 
Lot 27 for highway purposes. Formal resolutions establishing the 
same are submitted to Council concurrently with this report. 

RECOMMENDED That the easterly 7 feet and southerly 10 feet of Lot 
26 and the easterly 7 feet and the northerly 10 feet of Lot 27, 
Block 17, District Lot 391 and 392, be established as highway and 
the formal resolutions establishing the same be passed by Council. ' 


The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Property & Insurance be approved. 


5. Establishment of City-Owned Property Situated West 
of Glen Drive at Terminal Avenue for Highway Pur- 
pos es 

The Supervisor of Property & Insurance reports as follows :- 

"Parcel 5 (Reference Plan 2681) of Parcel I, District Lot 2037, 
Plan 1341, which lies beneath the west end of the Grandview Via- 
duct was obtained from the Vancouver, Victoria and Eastern Railway 
and Navigation Company for construction of the Viaduct, but was 
not formally established for road purposes. The City now proposes 
to provide a better access under the Viaduct and wishes to have 
Lot 5 formally established at this time. 

It is therefore 

RECOMMENDED That Parcel 5 (Reference Plan 2681) of Parcel I, 
District Lot 2037, Plan 1341, be established as highway and 
that the formal resolution establishing the same, which is 
submitted concurrently with this report, be passed by Council.^' 


The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Property & Insurance be approved. 


INFORMATION 


o . Demoll tions 

The Supervisor of Property & Insurance reports as follows :- 

"I have received and opened quotations from various contractors 
for demolition of the structures listed below and have awarded 
the contract to the low bidders as noted :- 

Successful City To 

Property Project Bidder Pay Code No. 


1067 & 1073 Seymour Civic Phillip J. $1,425.00 4769/ 

Street; Parking Blackall 

Lots 24 & 25, . Purposes 

Block 83, D.L. 541 


The above contracts have been confirmed by the City Manager and 
are reported to Council for INFORMATION." 

The City Manager submits the foregoing report of the Supervisor of 
Property & Insurance to Council for INFORMATION. 

FOR COUNCIL ACTION SEE PAGE(S) 
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WORKS & UTILITY MATTERS 


INFORJNIATION : 

1 . Additional Fast Bus Service Into City 
The City Engineer reports as follows: 

"The Bureau of Transit Services is instituting the #820 Canada Way Fast 
Bus on January 3, 1975. This service will operate on a half hourly schedule 
on weekdays between 6:00 a.m. and 12:00 midnight, on Sundays and Holidays 
between 9:00 a.m. and 12:00 midnight, and Monday through Friday, the service 
will be increased to a 15 minute headway between 6:30 a.m. and 8:30 a.m. and 
4:00 p.m. to 6:00 p.m. 

The bus will enter the City at Boundary and Douglas Road, and will pro- 
ceed via Boundary, Hastings, Burrard , to a terminus on the Dunsmuir-Melville 
Connector immediately west of Burrard. It will then proceed via the Connector, 
Thurlow, Hastings and Boundary to enter Burnaby at Douglas Road. 

The service will be operated on a limited stop basis within the City and 
will discharge passengers only when westbound, and pick up passengers when 
eastbound. Existing stops will be used in both directions. The Bureau, how- 
ever, had suggested four additional special nearside stops for the service on 
Hastings Street in the downtown area, and extension of an existing stop on 
the Dunsmuir-Melville Connector. It has now been agreed with the Bureau that 
these additions and amendment are not immediately necessary. The matter will 
be further reviewed pending some experience of operation. 

The City Engineer submits the foregoing report for INFORMATION." 


FOR COUNCIL ACnON SEE PAGE(S) 
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FINANCE MATTERS 


RECOMMENDATION 


B-7 


1. Reissue of Travelers Group Policy GA-201699 

The Director of Legal Services reports as follows :- 


'Employees of the City and Park Board represented by 
the Canadian Union of Public Employees, Local 1004 
(Vancouver Civic Employees' Union) are covered by the 
above-mentioned group policy which insures them 
against occupational or non-occupational disabilities. 


As a result of negotiations with the Union in con- 
nection with the 1972-73 local issues, certain amend- 
ments were required to be made to the policy. 
Representatives of the City and the insurer have 
examined the policy and concluded that in addition to 
the amendments arising out of the negotiations, the 
policy be brought up-to-date. As a result of this 
examination, the policy has been revised and the 
insurer has submitted for approval of Council a new 
policy numbered GA-201699A, together with an agree- 
ment discontinuing the old policy. A copy of the new 
policy is on file in the office of the City Clerk. 


The principal changes in the policy are briefly as 
follows : - 

A. An employee is entitled to 80% of his weekly wage 
for the maximum indemnity period of occupational 
disability not covered by Workers' Compensation 
if approved by the Occupational Health Director. 


B. An employee is entitled to 80% of his weekly wage 
for the period of occupational disability whicii 
commences on expiry of benefits under the Workers' 
Compensation Act and terminates on expiry of the 
maximum indemnity period (26 weeks) if the 
Occupational Health Director is satisfied that 
the continuance of such disability is directly 
related to the original disability. 


C. Indemnity will be paid for not more than 26 weeks 
during any 12 consecutive months during any one 
period of disability, determined separately for 
disabilities of an occupational and non-occupational 
nature . 


These new provisions have been in eifcct since 1 JuJy, 
1973. 


The Canadian Union of Public Employees, Local 1004 
(Vancouver Civic Employees' Union) has approved the tiov; 
policy . 

It is RECOMMENDED that: 


(a) the agreement between Travelers Life Insurance 
Company of Canada and the City of Vancouver 
discontinuing Policy No. GA-201699 effective 1 
July, 1973 and dated as of 30 June, 1973, be 
executed on behalf of the City and the seal of 
the City affixed thereto; 

cent ' d . . . 


Department Report, January 17, 1975 


(FINANCE - 


Clause No.l (continued) 


(b) reissued Group Policy GA-201699A of the Travelers 

Life Insurance Company of Canada and the application 
therefor effective as of 1 July, 1973, be executed 
on behalf of the City and the seal of the City 
affixed thereto. " 


FOR COUNCIL ACTION SEE PAGE(S) ...d 
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, CITY OF VANCOUVER . 

REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, January 28, 1975, in the Council Chamber, 
commencing at 2.00 p.m. 

PRESENT : Mayor Phillips 

Aldermen Bird, Bowers, Boyce , Cowie, 
I Harcourt, Kennedy, Marzari, 

I Rankin, Sweeney and Volrich. 

CLERK TO THE COUNCIL : D.H. Little. 

i 

PRAYER . 

The proceedings in the Council Chamber were opened with 
prayer . 

CONDOLENCE . 

MOVED by Aid. Sweeney 
SECONDED by Aid. Marzari. 

THAT a letter of condolence be sent to the family of former 
Alderman E.J. Broome, who had recently passed away. 

- CARRIED UNANIMOUSLY 


' IN CAMERA ' MEETING . 

The Council was advised that there were matters to be 
considered 'In Camera' later this day. 


ADOPTION OF MINUTES . 

MOVED by Aid. Marzari 
SECONDED by Aid. Sweeney, 

THAT the minutes of the Regular Council meeting of January 
21, 1975, with the exception of the 'In Camera' portion, be adopted. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Sweeney 
SECONDED by Aid. Bird 

THAT the Council recess and re-convene following the Special 
Council meeting respecting local improvements. 

- CARRIED UNANIMOUSLY 

Council re-convened in regular session at 
2.10 p.m. with the same members present, 
following the Special Council respecting 
local improvements. 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Bird 
SECONDED by Aid. Sweeney 

THAT the Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 
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REPORT REFERENCE 

Downtown Transportation Plan 

Council, on January 8, 1975, when considering a report of 
the Standing Committee on Civic Development, dated December 17, 
1974, requested the City Engineer and the Director of Planning 
to give a report reference on transport matters affecting the 
Downtown Plan. Pursuant thereto, the City Engineer and the 
Director of Planning gave a report reference and submitted 
memoranda for the information of Council. 


UNFINISHED BUSINESS 

1 . Proposed Shauqhnessy Hospital Expansion 

Council, on January 21, 1975, deferred to 
this meeting, a report from Alderman Volrich, as Chairman of a 
citizens' meeting held with respect to the proposed Shaughnessy 
Hospital expansion. The report advised of the establishment 
of a Citizens ' Advisory Committee and related a number of facts 
on the subject, as of January 20, 1975. The report recommended 
that Council request the Minister of Health to convene a meeting 
for a discussion of the respective positions of all concerned 
including BCMC, the City, the Regional District, the medical 
profession, the University, and the Citizens' Advisory Committee. 

The Council also noted a memorandum from Alderman Bowers 
on the subject matter, which had been circulated this day for 
information . 

With the permission of Council, Mr. Thomas Osborne, President 
of the Citizens' Advisory Committee, addressed the Council, speaking 
to the matter. 

MOVED by Aid . Volrich 

THAT the B.C. Medical Centre be requested to meet with Council 
as soon as possible, to discuss the proposed Shaughnessy Hospital 
Expansion, at which time the Citizens' Advisory Committee be invited 
to attend and present comments, should it so desire. 

- CARRIED UNANIMOUSLY 


2 . Tender 7410 - Water Street 
Improvement Project. 

Council, on January 21, 1975, when considering a report from 
the City Manager on the matter of Tender No. 7410 - Water Street 
Improvement Project, deferred the report, pending further information 
from the City Manager. Pursuant thereto. Council noted a report 
from the City Manager, dated January 27, 1975, in which information 
was given on the explanation of delays incurred by Castle Concrete 
Ltd., a related company to Imperial Paving Ltd. The report also 
detailed the clarification of the separate staff involved in both 
companies . 

The Manager's report before Council on January 21, 1975, had 
recommended that the contract be awarded to Standard General 
Construction Ltd., and representatives of this Company spoke briefly 
to Council, supporting the recommendation in the report. 


Cont • d . 
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UNFINISHED BUSINESS (Cont'd) 

Tender 7410 - Water Street 
Improvement Project (Cont'd ) 

Representatives of Imperial Paving Ltd., also addressed the 
Council, disputing statements by the City Engineer in the Manager's 
report of January 27, 1975, and referring to letters of commendation 
received from clients. 

MOVED by Aid. Harcourt 

THAT the recommendations of the City Manager, as contained in 
his report of January 17, 1975, awarding the tender to Standard 
General Construction Ltd., be approved. 

- LOST 

(Aid. Bird, Bowers, Boyce , Cowie , Kennedy, Marzari, 
Volrich and the Mayor opposed) 

MOVED by Aid. Bird 

THAT the contract be awarded to Imperial Paving Ltd., in the 
amount of $695,515. 

FURTHER THAT the contract be satisfactory to the Director 
of Legal Services, and the bid-bonds of the unsuccessful tenderers 
be returned. 

- CARRIED 

(Aid. Harcourt, Rankin and Sweeney opposed) 


COMMUNICATIONS OR PETITIONS 

Per Diem for Court 
of Revision Members 

The City Clerk submitted the following letter under date of 
January 23, 1975. 

" The new Assessment Act authorizes a payment of 
$50.00 per day to members of the Real Property 
Court of Revision. To assist in obtaining 
qualified members for that Court, however, the 
Council in the past has found it necessary to 
pay an additional sum of $40.00 to the Govern- 
ment payment. 

The members of the Vancouver Court of Revision 
are the same as for the past few years by Provincial 
appointment, however, the request is now made by the 
Chairman of the Court of Revision that they receive 
a payment of $100.00 per day. 

The Director of Legal Services considers the per diem 
request is well within the range of payment for this 
kind of appointment. 

It is RECOMMENDED that each member of the Court of 
Revision be granted $50.00 per day for each day of 
sitting, in addition to the Government payment, 
and that authority be given to the City Clerk to 
arrange for similar payments in succeeding years 
until the Council directs otherwise or Provincial 
Legislation is sufficient to take care of the matter. " 

MOVED by Aid. Bird 

THAT the recommendation of the City Clerk, be approved. 


- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIONS (Cont'd) 
Request for Sunday Racing 

Under date of January 17, 1975, the B.C. Jockey Club submitted 
a letter making application to Council to amend Section 206A of 
the Vancouver Charter, to permit thoroughbred horse-racing at 
Exhibition Park on five Sundays in 1975, i.e. June 8, 15, 22, 29 
and July 6. 

Council noted a memorandum from the City Clerk on this matter 
citing the action taken by Council on similar requests in 1973 and 
1974. 

MOVED by Aid. Rankin 

THAT the application by the B.C. Jockey Club, requesting an 
amendment to the Vancouver Charter to permit thoroughbred horse- 
racing on Sundays as indicated in its letter, be not approved. 

- CARRIED 

(Aid. Bird, Bowers and the Mayor opposed) 


Lease Agreement at 
Main and Terminal 

Council had for consideration the following letter from 
Gulf Oil Canada Ltd., dated January 21, 1975. 


"At City Council meeting December 17, 1974, Council 
voted to defer a lease agreement between the City of Vancouver and 
Gulf Oil Canada for the location at Main and Terminal. 

Present lease terms are $8, 604 per annum plus taxes, 
expiring December 31, 1988. Rental review every five years at 
8j% market value. 

Proposed lease terms are: $16, 771 per annum plus 
taxes, expiring December 31, 1988. Rental review every years 
at above bank rate. 

A deferment of this particular project will present 
considerable problems for Gulf Canada. 

Detail plans have been completed. 

Steel and equipment have been ordered to avoid possible 
shortages and delays. 

Lessee is 65 (plus) years of age and retiring from the 
service station in March. 

Staff have been hired and are currently in training. 

In addition to these internal difficulties, this deferment 
has provided our competitors on the opposite corner (whose lease and 
application were approved) an advantage in the marketplace. 


Cont ' d . 
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MOVED by Aid. Hard wick, 

THAT the Council continue in session until completion of the 
Agenda . 

- CARRIED 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

K. Report of Standing Committee 
General Purposes, July 9, 1970 

U.B.C.M. Convention Resolutions 

MOVED by Aid. Broome, 

THAT the report of the Standing Committee of Council on 
General Purposes, dated July 9, 1970, be adopted. 

- CARRIED 

L. Report of Special Committee re 
Illegal Suites - Hardship Cases 

The Special Committee re Illegal Suites - Hardship Cases, 
under date of July 3, 1970, submitted the following report: 

"The Committee of Officials has considered the following 
requests under the policy established by Council concerning 
Illegal Suites - Hardship Cases, and reports as follows: 

(a) The following applications recommended for approval by the 
sub-committee, be approved: 

Stanley and Mary Ainsworth (owners) , 2491 Dundas Street 

Mrs. Angela Anastopulos (owner), 326 East 35th Avenue 

Ljiljana Atanackovic (owner) , 2134 West 13th Avenue 

Mrs. Inge E. Blucke (owner), 5091 Slocan Street 

Edward and Maine Conn (owners) , 687 West 71st Avenue 

Elizabeth Edwards (owner) , 2725 McGill Street 

Mrs. Anna Klein (owner), 127 East 44th Avenue 

Mrs. Erika Klein (owner), 504 East 47th Avenue 

John Leier (owner) , 3793 Lanark Street 

Marie T. McPeake (tenant) , 5169 Clarendon Street 

Therese Magee (owner) , 472 East 38th Avenue 

Michael Markus (owner) , 2742 East 1st Avenue 

Mrs. Marie Mihalik (owner) , 462 West 23rd Avenue 

Mrs. Beatrice H. Royal (owner), 535 East 50th Avenue 

Stephen James Stone (tenant), 3409 Prince Edward Street 

Leo Trischuk (owner) , 3126 Commercial Street 

Mrs. Margaret Walker (owner), 6709 Tyne Street 

(b) The following applications be approved for six months from 
the date of this Resolution: 

George S. Majic (tenant), 2534 Trinity Street 
Stanley A. Campbell (tenant), 757 East iOth Avenue 

(c) The following applications be approved for one year 
from date of this Resolution: 

Mrs. V.E. Bittle (tenant), 3003 Graveley Street 
Margaret Anne Gorrill (owner) , 2635 Waverley Street 
Mr. Hari Pratap (tenant) , 1061 East 12th Avenue 
Mrs. Dianna Proskunik (tenant), 3248 Coleridge Avenue 

(d) The following applications be not approved: 

Irvine Fairley (tenant) , 5958 Battison Street 
Russell J. Grierson (tenant) , 4557 West 4th Avenue 
Barry John Zahara (tenant) , 2548 Yale Street 


cont 'd . 


Regular Council, January 28, 1975 

COMMUNICATIONS OR PETITIONS (Cont'd) 

Lease Agreement at 

Main and Terminal (Cont'd) 

I would like to propose to City Council a trade-off. 
Gulf will agree to defer application No. 67354 for 1743 Burrard Street 
until such time as the study is completed. The Burrard Street project, 
although in process since July, has not advanced through Gulf's 
internal stages to the same level as Main and Terminal. The trade- 
off proposed offers mutual benefits to the City and Gulf. 

The City of Vancouver can commence collecting rent 
almost double the current lease. 

Gulf could continue with construction program thereby 
saving in cost increases and reducing revenue losses 
that would be experienced under the present situation. 
Numbers of self- serve gas bars would not increase over 
numbers currently in progress, approved, under 
construction, or operating. 

I would ask that if Your Worship considers this 
proposal a reasonable request that this matter be brought before 
Council at the next scheduled meeting for their consideration. " 

The Council was reminded that, at its meeting on December 17 
1974, the following motion was passed: 

"THAT the City extend its present lease on 
this property with Gulf Oil Canada Ltd., 
at current rates on a month-to-month basis 
until such time as a report is received 
from the Director of Planning, following 
a thorough review of the operation of 
Self-service Gas Stations." 

Council was advised that the report referred to, from the 
Director of Planning, is expected to be submitted to Council on 
February 25, 1975. 

MOVED by Aid. Rankin 

THAT this matter be deferred until the report from the 
Director of Planning, reviewing the operation of Self-Service Gas 
Stations, is before Council. 

— CARRIED 

(Aid. Bowers opposed) 


Canada Safeway Expansion 
41st and Dunbar . 


Council deferred consideration of this matter, pending the 
hearing of delegations later this day. 


Regular Council, January 28, 1975 

MANAGER'S, DEPARTMENT AND OTHER REPORTS 

A. MANAGER'S GENERAL REPORT 
JANUARY 24, 1975 


Works & Utility Matters 
(January 24, 1975) 

Sewer Construction in Lane West 
of Finlay Street and S. of 16th 
Avenue (Clause 1) 


MOVED by Aid, Bird 

THAT the recommendation of the City Manager, contained in 
this clause be approved, 

- CARRIED UNANIMOUSLY 



Social Service & Health Matters 
(January 24 , 1975) 

Group Trailer Parking 
(Clause 1) 


MOVED by Aid, Marzari 

THAT the recommendation of 
this clause be approved. 


the City Manager, contained in 

- CARRIED UNANIMOUSLY 


Fire & Traffic Matters 
(January 24, 1975) 

Request for Free Services for 
Parade in Chinatown (Clause 1) 

MOVED by Aid, Marzari 

THAT the following requests of the Chinese Cultural Centre, 
with respect to its Spring Festival, be granted: 

A Dragon Parade, with fire crackers, on Pender Street, 
from Carrall Street to Gore Avenue, on Sunday, Fpbruary 
9, 1975, from 11. a, m, to l.p.m. 

Decorative banners to be attached to City light standards 
on the Parade route, for the duration of the Festival, 

Services related to the Parade, at an estimated cost 
of $275, 

FURTHER THAT any items attached to the City light standards 
be to the satisfaction of the City Engineer, 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 
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MANAGER'S, DEPARTMENT AND OTHER REPORTS (Cont'd) 

Finance Matters 
(January 24, 1975) 

The Council considered this report which contains five 
Clauses identified as follows: 


CI. 

1 : 

Alterations to Permits & Licenses Department - 



2nd Floor, East Wing 

CI. 

2 : 

Re Claims Procedure 

CI. 

3 : 

Purchase of Replacement Calculator for Traffic 



Paint Shop 

CI. 

4 : 

Request for Funds in Advance of 1975 Budget - 



Consultants 

CI. 

5 : 

Tender Awards 


The Council took action as follows: 

Clauses 1, 2, 3, 4, & 5 . 

MOVED by Aid. Volrich 

THAT the recommendations of the City Manager, contained in 
clauses 1, 2, 3, and 4 be approved, and clause 5 be received for 
information . 

- CARRIED UNANIMOUSLY 
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Property Matters 
(January 24, 1975) 

The Council considered this report which contains two 
Clauses identified as follows: 

CI. 1: Anavets Senior Citizens Housing - Lot D, Block 109, 
D.L. 264A Situated 900 Block East 8th Avenue 

CI. 2: Rental Review - Lots B and F of 2-8, 17-20, and 22 
and 23, Block 270, D.L. 526; Situated between 5th 
and 6th Avenues - East of Fir Street 

The Council took action as follows: 
Clauses 1 and 2 . 

MOVED by Aid. Harcourt 

THAT the recommendations of the City Manager contained in 
clauses 1 and 2, be approved. 

- CARRIED UNANIMOUSLY 


B. DEPARTMENT GENERAL REPORT 
JANUARY 24 , 1975 


Building & Planning Matters 
(January 24 , 1975) 

The Council considered this report which contains two 
Clauses identified as follows: 

Cl. 1: Rezoning Application - Area Bounded by Kingsway, 

Nanaimo, 30th Avenue and Baldwin 
Cl. 2: 6701 Carnarvon Street - Development Permit 

Application #68724 

The Council took action as follows 


Cont ' d 
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Building and Planning Matters 
(January 24, 1975) (Cont'd) 

Rezoning Application - Area Bounded by 
Kingsway, Nanaimo, 30th Avenue and Baldwin 
(Clause 1) 

MOVED by Aid, Harcourt 

THAT the report of the Director of Planning be received, 
and the application for re-zoning be referred for the consideration 
of Council at a Public Hearing. 

- CARRIED UNANIMOUSLY 


6701 Carnarvon Street - Development Permit 
Application #68724. (Clause 2) 

MOVED by Aid .Harcourt . 

THAT the recommendation of the Director of Planning, contained 
in this clause, be approved, 

- CARRIED UNANIMOUSLY 


Fire & Traffic Matters 
(January 24, 1975) 

Street Vending 
(Clause 1) 

Prior to consideration of this clause Council noted a request 
from Mr, Bill Friedel to appear as a delegation on the matter, and 
a letter from the B.C. Civil Liberties Association requesting a 
deferment to allow sufficient opportunity for interested parties to 
respond to the proposals, 

MOVED by Aid, Rankin 

THAT the report of the officials respecting Street 
Vending, be deferred to February 11, 1975, and delegations be 
permitted at that time, 

- CARRIED UNANIMOUSLY 


. Heather Street Marina 

City Council, at its meeting on January 21, 1975, when 
considering a report from the Director of Planning dated January 17, 
1975, on the proposed Heather Marina, deferred consideration of the 
matter pending a further report from the Development Consultant and 
the Director of Finance on scaling down the size of the Marina, 

Pursuant thereto, the Council noted a report from the 
City Manager under date of January 27, 1975, giving alternatives, 
information on current rates charged in marinas in Greater 
Vancouver, parking, and other comments. Mr. Sutcliffe and 
Mr. Leckie gave further explanations in respect of the report. 


cont ' d. 
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MANAGER'S, DEPARTMENT AND OTHER REPORTS (cont'd) 

Heather Street Marina 
(continued) 

MOVED by Aid. Rankin, 

THAT a Development Permit Application be approved for a 
marina with a capacity of 250 boats based on an average length 
of 28.80 ft., at the rate described in the Manager's report of 
January 27th, 1975, and subject to the following technical 
requirements : 

(a) approval by the Federal authorities with respect 
to changing the harbour headline; 

(b) assurance that the waterfront walkway will be 
continuous along the water's edge and will be 
completed as the development proceeds; 

(c) the marina will not be occupied until installation 
of supporting on-shore facilities required by the 
City are completed; 

(d) all services to the marina are in place and fully 
operable . 

- CARRIED 

(Aid. Boyce , Kennedy and Sweeney opposed) 


D. Heather Street Marina - False Creek 

The following report was submitted by the City Engineer 
and the Director of Finance, under date of January 27, 1975. 


"INTRODUCTION 

On October 22, 1974, Council approved a report of the False Creek Project 
Manager for the construction of the Heather Street Marina, with the cost of 
Improvements of $937,000 being financed from the Special Property Sales Reserve. 
Included in this total cost was an allowance of $62,000 for dredging. 

On December 10, 1974, Council received a report from the False Creek 
Project Manager and Director of Finance reporting on the total front end 
expenditures for the Area 6 project of $19,900,000. Included in this amount 
was $200,000 for work related to the foreshore of the Heather Street Marina. 

On December 17, 1974, Council approved a report of the Director of Finance 
recommending the creation of a False Creek Interim Financing Reserve of $3,000,000 
with the expectation that these funds would be replaced from the $10,000,000 
loan from CMHC. : 

Marina Dre dging 

The Engineering Department have held negotiations with the Federal 
Government for the dredging and slope protection of the water area for the 
Marina. Under the Federal Government's "marina policy", the Federal Govern- 
ment pays for 60% percent of the dredging and slope protection costs, with 
the balance being paid for by the City. 

For the Heather Street Marina, the total cost for this work will be 
$596,000, with the City's portion being $240,333.24. 

The Public Works Department of the Federal Government have called 
tenders for the dredging and are awaiting verification of the City's 
contribution before awarding a contract for this work. 


Cont ' d , . 
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MANAGER'S, DEPARTMENT AND OTHER REPORTS (Cont'd) 

Heather Street Marina - 
False Creek (Cont'd) 

OOMMEWT ; 

This contract does not include any work or marine development outside 
the existing established harbour headline and the cost of dredging and slope 
protection will not be affected by subsequent changes in the number of boat 
berths provided in the marina. 

The Federal Government officials state that, as all their 
appropriations ;\re closed on March 31st of each year, there is extreme urgency 
to finalize the dredging contract and commence work as soon as possible, 
otherwise the marina development may be delayed indefinitely or alternatively, 
the City would have tc pay the additional cost. 


REC01-a'f?:N DATI0N 

It is RECOMMENDED that: 

1) The City enter Into an agreement with the Federal Government for the 
dredging and slope protection for the water area of the Heather Street 
Marina at a cost to the City of $240,333.24 

2) The funds be provided from the False Creek - Marina Capical Funds 
($40,333.24) and the False Creek Interim Financing Reserve ($200,000)." 

MOVED by Aid, Bird 

THAT the recommendations of the City Engineer and the Director 
of Finance, contained in this report, be approved. 

- (carried) 

MOVED by Aid, Sweeney 

THAT the report of the City Engineer and the Director of 
Finance be deferred. 

- LOST 

(Aid, Bird, Bowers, Cowie, Harcourt, Marzari, 
Volrich and the Mayor opposed) 

The motion to defer having lost, the motion of Alderman Bird 
was put and CARRIED. 

(Alderman Sweeney opposed) 
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I. Report of Standing Committee 
on Housing and Environment, 
January 16, 1975 

The Council considered this report which contains six 
Clauses identified as follows: 


CI. 1 

CI. 2 

CI. 3 

CI. 4 

CI. 5 

CI. 6 


City-owned Site at Stainsbury and Hull 

City Assistance in Financing the Cost of Modifications 

of Lodging Houses and Hotels in the Core Area 

Housing Site at S.E. Corner of 22nd and Boyd Diversion 

Adora Court Rooms 

Fireproof Mattresses 

Fire By-law Appeals 


The Council took action as follows 


Clauses 1 to 6 Inclusive 


MOVED by Aid. Harcourt, 

THAT the recommendation of the Committee contained in Clause 1 
be approved and Clauses 2 to 6 inclusive be received for information, 


- CARRIED UNANIMOUSLY 


II. Report of Standing Committee 
on Finance & Administration, 
January 16, 1975 

The Council considered this report which contains three 
Clauses identified as follows : 

Cl . 1: Fire Department - Manning Requirements 

CI. 2: Court House Renovations 

Cl. 3: Timetable for Future Agenda Items 

The Council took action as follows: 

Fire Department - Manning 
Requirements (Clause 1) 

MOVED by Aid. Volrich, 

THAT recommendations (i) , (ii) , (iv) and (v) of the Committee 
contained in this Clause be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Volrich, 

THAT recommendation (iii) of the Committee contained in this 
Clause be approved. 

- CARRIED 

(Aldermen Boyce , Harcourt, Kennedy, Marzari and Rankin 
opposed) 

COMMUNICATIONS OR PETITIONS (cont'd) 

Canada Safeway Development & Shell Service 
Station Conversion Car Wash: 41st Avenue 
and Dunbar Area 


At this point in the meeting, and as previously arranged. 
Council heard representations on the Canada Safeway development 
at 41st Avenue and Dunbar. 

Mr. CP. Aspinall, representing the Southlands Action Committee, 
apprised Council of his Committee's concern of the impact of the 
Safeway on-site replacement and expansion on the character of the 
neighbourhood, as this could result in expansion of the commercial 
area into a regional shopping centre. 

cont ' d . . . . 
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COMMUNICATIONS OR PETITIONS (cont'd) 

Canada Safeway Development & Shell Service 
Station Conversion Car Wash: 41st Avenue 
and Dunbar Area (continued) 


Mr. J. McCrura also spoke against the proposed Safeway replacement 
and expansion. He also referred to the proposed installation of a car 
wash and conversion to self-service of the Shell Gas Station in the 
area and advised Council of the residents' concern about this 
proposal . 

Mr. K.E. Horwood, Canada Safeway Ltd. , stated his Company is 
very anxious to go ahead with the on-site replacement and expansion 
of the Safeway Store at 41st Avenue and Dunbar. 

Council also noted a memorandum from Alderman Bowers setting 
out the current status of this matter. 

MOVED by Aid. Vol rich, 

THAT the matter of the proposed on-site replacement and 
expansion of the Safeway Store at 41st Avenue and Dunbar, as 
well as the matter of the proposed Shell Service Station 
conversion to self-service and car wash installation, be referred 
to the Standing Committee on Community Services for consideration; 

FURTHER THAT if a development permit for the service station 
has not yet been issued, issuance of this permit be withheld 
pending consideration of this matter by the Committee. 

- CARRIED 

(Aldermen Bowers and Kennedy opposed) 

MANAGER'S, DEPARTMENT AND OTHER REPORTS (cont'd) 

Report of Standing Committee 
on Finance & Administration, 
January 16, 1975 (continued) 

Court House Renovations 
(Clause 2) 


MOVED by Aid. Volrich, 

THAT consideration of this Clause be deferred until the next 
meeting of Council. 

- CARRIED UNANIMOUSLY 

Timetable for Future 
Agenda Items (Clause 3) 

MOVED by Aid. Volrich, 

THAT this Clause be received for information. 

- CARRIED UNANIMOUSLY 
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III. Report of Standing Committee 
on Community Services, 
January 16, 1975 

The Council considered this report which contains seven 
Clauses identified as follows: 

Ray-Cam Cooperative Association - Grant for 
Project Coordinator's Salary 

Downtown Eastside Residents ' Association re Hotel 
East, 445 Gore Avenue 

Proposals for Carnegie Library, Main and Hastings Streets 
Downtown Eastside Residents ' Association re Wonder Rooms, 
50 East Cordova Street 

Liquor Permit Application - 1248 Seymour Street 
Procedure for Neighbourhood Public House at 961 
Denman Street 

Liquor Permit Application - 36 East Broadway 


CI. 

1 : 

CI. 

2 : 

CI. 

3 : 

CI. 

4 : 

CI. 

5 : 

CI. 

6 : 

CI. 

7 : 


The Council took action as follows: 


cont ' d . 
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MANAGER'S, DEPARTMENT AND OTHER REPORTS (cont'd) 

Report of Standing Committee on 
Community Services, January 16, 1975 
(continued) 


Clauses 1, 3, 4, 5, 6 and 7 

MOVED by Aid. Rankin, 

THAT the recommendations of the Committee contained in Clauses 
1, 5, 6 and 7 be approved and Clauses 3 and 4 received for information 

- CARRIED UNANIMOUSLY 

(Clause 1 was Carried Unanimously and by the Required 
Majority) 

Downtown Eastside Residents' 
Association re Hotel East, 
445 Gore Avenue (Clause 2) 

MOVED by Aid. Rankin, 

THAT consideration of this Clause be deferred until the next 
meeting of Council. 

- CARRIED UNANIMOUSLY 


IV. Report of Standing Committee 
on Planning and Development, 
January 16, 1975 

The Council considered this report which contains two 
Clauses identified as follows: 

Cl. 1: Model of the Downtown Peninsula 

CI. 2: Local Area Planning Priorities and Staffing 

The Council took action as follows : 

Model of the Downtown 
Peninsula (Clause 1) 

MOVED by Aid. Bowers, 

THAT consideration of this Clause be deferred for one month. 

- CARRIED UNANIMOUSLY 

Local Area Planning Priorities 
and Staffing (Clause 2) 


MOVED by Aid. Bowers, 

THAT recommendations (a) , (b) and (c) of the Committee contained 
in this Clause be approved. 

- CARRIED UNANIMOUSLY 

G.V.R.D. Matters 

There were no comments with respect to G.V.R.D. matters 
insofar as the Regional District meeting for January 29, 1975, 
is concerned. 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Bowers, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers, 
SECONDED by Aid. Marzari, 

THAT the report of the Committee of the Whole be adopted. 


- CARRIED UNANIMOUSLY 


no 
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BY-LAWS 

1. BY-LAW RESPECTING THE WATERWORKS 
SYSTEM INCLUDING THE FIXING OF 
RATES, CHARGES AND CONDITIONS FOR 
THE SUPPLY OF WATER BY THE CITY 
OF VANCOUVER 


MOVED by Aid. Volrich, 
SECONDED by Aid. Rankin, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments , it was 

MOVED by Aid. Volrich, 
SECONDED by Aid. Rankin, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

MOTIONS 

A. Allocation of Land for Highway 
Purposes: 3204 and 3208 William Street 

MOVED by Aid. Volrich, 
SECONDED by Aid. Bird, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for road purposes, the following described lands: 

South 2H feet of Lots 1 and 2, Block 5, East h Section 
25, Town of Hastings Suburban Lands, Plan 3653 

(3204 & 3208 William Street); 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for highway purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
highway purposes, and declared to form and constitute portions 
of highway. 

- CARRIED UNANIMOUSLY 

At the Council meeting of January 21, 1975, Alderman Kennedy 
submitted a Notice of Motion which was recognized by the Chair. 

B. Civic Information: 
Local Newspapers 

MOVED by Aid. Kennedy, 
SECONDED by Aid. Boyce , 

THAT consideration of the following motion be deferred to the 
next meeting of Council, at which time Mr. Mclntyre of the West 
End Ratepayers' Association be permitted to address Council on 
this matter: 

"THAT information emanating from City Hall be clearly 
identified as such including a notice of this fact at 
the head of any newspaper column paid for by the City." 


- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Report of Special Committee re 
Illegal Suites - Hardship Cases (cont'd ) 

(e) In respect to the above mentioned, the City Building 
Inspector be instructed to carry out the policy as 
adopted by Council on December 17, 1963, and as amended 
by Council on November 10, 1964". 

MOVED by Aid. Adams, 

TIIAT the foregoing report of the Special Committee re Illegal 
Suites - Hardship Cases, dated July 3, 1970, be approved, 

- CARRIED 

M. Street Festivals: 

Gas town-Old town-China town 

The Board of Administration, under date of July 10, 1970, 
submitted a report from the City Engineer in respect of application 
from the Gas town-Oldtown-China town organization for permission to 
hold street festivals July 17 - 19, in conjunction with the 1970 
Sea Festival and in the areas of Gastown, Oldtown and Chinatown. 
Details are set out in the report, together with the following 
recommendations which the Board of Administration recommends be 
adopted : 

"1. The Gastown-Oldtown-Chinatown Street Festival Committee 

be permitted to hold street festivities as outlined above 
on July 17th, 18th and 19th, 1970, and to close off the 
following streets to vehicular traffic, 

Pender Street from Carrall Street to Main Street 
Alexander/Water Streets from Columbia Street to 

Abbott Street 
Columbia Street from Cordova Street to Powell Street 

provided that: 

2. All closures and periods of closures be to the satisfaction 
of the Chief Constable, Fire Chief and the City Engineer. 

3. All costs of signing and barricading be borne by the 
applicant . 

4. The applicant enter into an agreement satisfactory to the 
Corporation Counsel indemnifying the City against any 
personal liability or property damage resulting from the 
festivities. 

5. All other related permits and licenses be secured prior 
to any festivities taking place." 

The Board of Administration submitted an additional report 
dated July 14, 1970, with respect to food services for these street 
festivals. This Board of Administration report reads as follows: 

"The promoters of the three day special event series in China- 
town, Oldtown and Gastown have advised the Medical Health 
Officer of the events which will involve the service of food, 
either prepared or fresh, during this period. The food services 
would normally not be allowed except in approved premises. In 
similar situations Council has, under its policy adopted on 
20 August, 1968, allowed the food service provided there is, 
in the opinion of the Medical Health Officer, suitable 
inspection control and facilities available. 
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ENQU TRIES AND OTHER MATTERS 


Alderman Sweeney - enquired on the matter of free 

Free Garbage Collection garbage collection for condominiums. 

f or Condominiums The Mayor advised that a report will 

be forthcoming from the Engineering 
Department on this matter very 
shortly . 


The Council adjourned at approximately 6:25 p.m. 

***** 


The foregoing are Minutes of the Regular Council Meeting 
of January 28, 1975, adopted on February 11, 1975. 


Manager's Report, January 24, 1975 

SOCIAL SERVICE & HEALTH MATTERS 

RECOMMENDATION 


1 . Group Trailer Parking 


The Medical Health Officer reports as follows: 

"An application has been received from the Evergreen Kennel 
Club for the parking of approximately ten (10) campers on the 
Pacific National Exhibition grounds on March 8 and March 9, 1975. 

This group consists of exhibitants in the All Breed Dog Show 
to be held in the Showmart Building of the Pacific National 
Exhibition. 

Authority for allowing these arrangements is contained in 
By-law No. 3986, Section 3.(2) which reads as follows: 

'The Council may, upon the recommendation of the 
Medical Health Officer, permit trailers and house- 
cars to be occupied as living or sleeping quarters 
in areas other than those within the boundaries of 
a trailer court for a specified period of time. Such 
permission shall not be granted in respect of individual 
trailer or house-car units but shall be limited to 
groups comprising ten or more of such units.' 

Sanitary arrangements will be to the satisfaction of the Medical 
Health Officer." 


The City Manager RECOMMENDS that the applicati 
be approved. 


fCR COkiMCiL ACTiOfI SEE PAGE(3) ..Z^^— 
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Manager's Report, January 24 , 1975 . (FIRE - 1) 


FIRE AND TRAFFIC MATTERS 


CONSIDERATION ; 

1 . Request for Free Services for Parade in Chinatown 
The City Engineer reports as follows: 

"In a letter dated January 8, 1975, the Chinese Cultural Centre have 
advised that they are sponsoring a Spring Festival on February 8 and 9, 1975. 

As part of the activities, the co-ordinators request permission to hold 
a Dragon Parade, accompanied by firecrackers, on Pender Street from Carrall 
Street to Gore Avenue on Sunday, February 9, 1975 from 11:00 a.m. to 1:00 p.m. 
They also request permission to attach decorative banners to City light 
standards on Pender Street from Carrall Street to Gore Avenue for the duration 
of the festival. 

The City of Vancouver has been asked to contribute to the Festival by 
providing the necessary services, related to the parade, free of charge. The 
services are listed below with the estimated cost of each operation: 

Service Estimated Cost to City 

i. Provide temporary signing and barricading $175.00 

ii. Provide additional street cleaning $100.00 

TOTAL $275.00 

In the past, all above normal costs incurred as a result of a parade, with 
the exception of the 1974- Chinese Spring Festival and the Chinese Benevolent 
Association 1974- Lion Dance, have been borne by the applicant. (This, of course 
does not apply to the recognized 'Civic' parades of the P.N.E. , Grey Cup and 
Remembrance Day) . 

Transit service will be affected by the parade, however, B.C. Hydro have 
agreed to re-route their buses. There are no objections from a Traffic 
Engineering standpoint. The Chief Constable will issue a permit for the parade, 
per section 88 of the Street and Traffic Bylaw NO. 284.9, as well as arrange for 
special attention. 

Should Coioncil approve the applicant' s request to attach decorative banners 
to the light standards on Pender Street from Carrall Street to Gore Avenue on 
February 8 and 9, 1975, approval shoiild be subject to the following conditions: 

i. any items attached to City light standards be to the satisfaction of 
the City Engineer. 

Should Council decide in favour of the applicant's request for free services, 
it is suggested that this be done in the form of a Grant in order that funds may 
be apportioned to the applicable appropriations. 

The Comptroller of Budgets advises that, if approved, funding will be 
made available in the 1975 budget to provide for the cost of City services. " 

The City Manager submits the foregoing report of the City 
Engineer to Council for CONSIDERATION. 


FOR COUNCIL ACTION SEE PAGE(S) 
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Manager's Report, January 24, 1975 (FINANCE - l) 

FINANCE MATTERS 

RECOmENDATIONS 


1, Alterations to Permits & Licenses Department - 
2nd Floor, East Wing 

The Director of Permits and Licenses reports as follows: 

"On December 11, 1973 Council approved the recommendations of the 
Board of Administration dealing with Development Permits - Procediiral, By-Law 
and Administrative Changes. One of the approved recommendations was that the 
permit application area on the 2nd floor East Wing and the Zoning Division on 
the 3rd floor be remodelled as recommended by the Assistant Director, Construction 
and Maintenance Division at an estimated cost of $54t600. 


The above estimate was given without the benefit of detailed 
investigations and discussions with all the parties responsible for the reception 
of public and handling applications for permits and licenses. This estimate has 
proven to be inadequate to complete the work due mainly to sharply escalating 
costs during 1974f the extent of contractor's work that had to be scheduled for 
night and on weekends in order to keep the Departments functioning, together 
with more extensive electrical, communication and millwork alterations found to 
be necessary during the detailed discussions. 

All the work relating to re-organization is complete. This represents 
the physical changes of partitions, counters, etc. necessary to accommodate the 
additional staff and provides improvement for public reception and issuing of 
permits. 

The work still remaining to be done or ordered is as follows: 

a) Additional electrical and communication work requested to improve 
communications between reception and screener positions. 

b) Further millwork items for microfilm viewer and decorative screen 
behind waiting area and license files. 

c) New chairs for public at coiinter. 

d) Replacement waiting area fiimiture. 

e) Dropped ceiling to define the waiting area and improve 
appearances. 

f) Graphics 

It is estimated that the funds required to complete the project are 
$13,500. The Comptroller of Budgets advises that if Council approves the 
recommendation of this report the funds would be made available in the 1975 
Departmental Budget. 


Recommendation 


The additional funds of $13,500 to complete the alterations on the 2nd 
Floor East Wing be approved in advance of the 1975 Departmental Budget." 

The City Manager RECOMMENDS the foregoing report of the Director of 
Permits and Licenses be approved. 


2 . Re Claims Procedure 

The Director of Legal Services reports as follows: 

"I reported to Council last year that claims of all classes 
being brought against the City had, over a period, reached 
the point where handling them had become a full-time job, 
and accordingly I recommended, and Council approved, the 
establishment of the position of "Claims Supervisor". This 


Cont'd 


Manager's Report, January 24, 1975 
Clause #2 continued : 

position called for a person specially trained to adjust, 
negotiate, evaluate and settle claims, and exercise an 
administrative control procedure over them. The position 
has been filled and I consider this to be an appropriate 
time to review our claims -handling procedures. 


(FINANCE - 2) 


Authority to settle 

Under present administrative procedures, I have authority 
to settle claims up to $100.00. Between $100.00 and $500.00 
I am required to obtain the approval of the City Manager. 
Over $500.00 I require the approval of Council on the City 
Manager's recommendation. 

Authority to handle funds for settlement 

In each claim settlement which is approved (either by myself, 
the City Manager, or by Council, as the case may be) , a 
special request goes forward to the Accounting Department, 
together with copies of the authority, for a cheque in the 
amount of the claim, be it $15.00 or $1500.00. 

Both of tjiese procedures are time-consuming, involving 
various staff members and creating a lot of paper work. 
It is a fact that, in dealing with claims, delay is costly. 
Both the claimant and the City lose out by delays in claims 
handling, and I believe the following proposal will save 
staff time, save money, and expedite the whole process 
without loss of adequate control: 

1 . Claim settling 

Any conclusion in my department that a claim warrants 
settlement is reached only after the report of (a) the 
Claims Supervisor, (b) a lawyer in the litigation section 
or the Assistant Director in charge of litigation, and 
(c) my own perusal and approval. 

I suggest that instead of involving the City Manager in 
claims over $100.00 or Council in claims of $500.00 and 
up, I should be authorized to settle claims up to a maxi- 
m\am of $1,500.00 and, so that the City Manager and Council 
know what the claims situation is, that I make a semi-annual 
report to Council of all claims paid over $100.00 and up to 
the $1,500.00 maximum. 

2 . Payment Authority 

There now exists in the Law Department an Imprest Account 
of $3,000.00 which is used basically to handleLand Registry 
Disbursements. After discussion with the Director of 
Finance and the Internal Auditor, the suggestion is that 
this fund be increased by $500.00 and that it be used to 
pay claims up to $200.00. The usual audit and control 
procedures would continue to apply. This would enable 
us to effect prompt settlement of a great many of the 
smaller claims to everyone's advantage. 


Accordingly I recommend that: 

(1) the Director of Legal Services be authorized to settle 
claims brought against the City up to $1,500.00; 

(2) the Director of Legal Services report to Council semi- 
annually on all claims paid over $100.00 and up to the 
maximiim of $1,500.00; 

(3) settlement of claims in excess of $1,500.00 be brought 
to Council for approval, together with the recommenda- 
tion or otherwise of the City Manager; 

(4) the Law Department Imprest Account be increased by 
$500.00 or such sums as may be considered practical 
by the Director of Finance, and that the Director of 
Legal Services be authorized to draw cheques on such 
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Clause #2 continued ; 

account up to $200.00 in settlement of claims (cheques 
in excess of $200.00 to be requisitioned in the normal 
way) ; and auditing and control procedures be set up to 
the satisfaction of the Director of Finance and the 
Internal Auditor." 

The City Manager RECOMMENDS that, the foregoing report of 
the Director of Legal Services be approved. 


3. Purchase of Replacement Calculator 
for Traffic Paint Shop 

The City Engineer reports as follows: 

"The Traffic Paint Shop has been using a Totalla Printing Calculator, 
Serial No. 2004.872, purchased August 31, 1970. For some time, this calculator 
has been imreliable and required frequent maintenance. Within the last few 
months, it has become unusable and the Purchasing Division of the Finance 
Department has recommended its replacement. At present a machine is being 
rented at a cost of |60.00 per month. If a replacement machine is purchased 
now, the total rental cost to date would be credited against the purchase 
price of approximately $450.00, leaving a net cost of about $350.00 to 
$4.00.00, depending upon the actual date of purchase. 

Funds for this purchase cannot be provided from normal Paint 
Shop Accounts, so authorization for purchase will be required in 
advance of budget. The Comptroller of Budgets advises that if Council 
approves this recommendation, the necessary funds will be included 
in the 1975 budget. 

The City Engineer RECOMMENDS authorization of the purchase of a 
replacement calculator for the Traffic Paint Shop as outlined above, 
not to exceed a cost of $400.00, in advance of approval of the 1975 
budget. " 

The City Manager RECOMMENDS approval of the foregoing recom- 
mendation of the City Engineer. 


4. Recuest for Funds in Advance of 1975 Budget - Consultants 
The Director of Planning reports as follows: 


"In our 1974 New and Non-Recurring Budget, the sum of $24,000 was 
allocated as a general Consultant fund for the Director's dis- 
cretionary use. A similar amount is requested in our 1975 Budget. 

As the Budget will probably not be approved until the end of March 
or later, and it is anticipated that Consultants will be required 
prior to its approval, it is requested that an amount of $12,000 
be approved in advance of the 1975 Budget". 

The City Manager RECOMMENDS that approval to spend up to 
$12,000 for Consultants' services at the Director's dis- 
cretion, be granted in advance of the approval of the 
1975 budget. 


INFORMATION 

5 , Tender Awards 

The Purchasing Agent reports as follows: 

"In accordance with Council policy, contracts for the following supplies 
were awarded by the City Manager/authorized City Officials: 

Cont'u . . . 
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De-icing Salt- 
Electronic Sirens - P. A. Systems (Police Cars). 
20-inch Butterfly Valves. 
Two-way Mobile Radio Equipment. 

Supply & Delivery of Meters for Waterworks Service. 
Traffic Signal Controllers. 

Supply & Delivery of Four Air Cylinder Operated Eccentric or Spherical 

Plug Valves for Kitsilano Pump Station. 
Automobiles. 

Snow Fighting Equipment. 
Fire Hose. 

1975 Envelope Requirements. 

Ornamental Cast Iron Bollards, Tree Grates and Steel Support Rings. 
Trucks. 

Copies of the details of these Tender Awards are attached." 

The City Manager submits the foregoing report for Council's INFORMATION. 


(FINANCE - U) 
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(PROPERTIES - 1 ) 


PROPERTY MATTERS 


RECOMMENDATION 


1 . ANAVETS SENIOR CITIZENS HOUSING 
Lot D, Block 109, D.L. 26l\.A 
Situated 900 Block East 8th Avenue 

The Supervisor of Property and Insurance reports as follows :- 

"A request has been received from Anavets Senior Citizens nousing Society for 
an extension of time in which to commence construction of their development 
on the JNorth Side of the 900 Block East 8th Avenue. 

On August 29, 1972 City Council approved the sale of Lots 15 to 19 (now 
known as D) Block 109, D.L. 26UA, situated on the North Side of 900 Block 
East 8th Avenue. 

A condition of this sale was an option to repurchase in favour of the City 
should construction of this project fail to commence by Axigust 29, 197U- 
The Society was unable to commence construction within the allotted time, 
and requested and received an extension to February 28, 1975 » with the 
City having a 3 month period to exercise its option. 

The Society have put plans out for tender. However bids were so high 
construction details are now being looked at in an endeavour to lower 
costs. 

As the Society has given every indication of proceeding with the develop- 
ment as quickly as possible and as the reasons for the delay appear justi- 
fied, it is:- 

RECOMMENDEI) 

That Anavets Senior Citizens Housing Society be grsinted an extension of 
six months to August 28, 1975 in which to reach the required stage of con- 
struction, with the City having three months from that date in which to 
exercise its option ; this extension to be subject to any dociamentation 
deemed necessary by the Director of Legal Services." 

The City Manager RECOMMENDS that the foregoing recornmendation of the 
Supervisor of Property & Insurance be approved. 


2. Rental Review - Lots B and F of 2-8, 17-20, and 22 
and 23, Block 270, D.L. 526; Situated between 5th 
and 6th Avenues - East of Fir Street 


The Supervisor of Property & Insurance reports as follows :- 

"Lots B and F of 2-8, 17-20, and 22 and 23, Block 270, D.L. 526; 
situated between 5th and 6th Avenues, East of Fir Street, are 
leased to Mor-tex Sales Ltd. for a ten-year term, from November 1st, 
1969. The use is restricted to storage and parking and is subject 
to six-month's Notice of Cancellation. Under the terms of the lease, 
a five-year rental review has now been completed and the lessees 
have agreed to a rental increase from $102.50 per month, plus 
taxes, to $165.00 per month, plus taxes. 

The Supervisor of Property & Insurance is of the opinion that the 
suggested rate of increase represents market rental value. 


RECOMMENDED That the rent for Lots B and F of 2-8, 17-20, 22 and 
23, Block 270, D.L. 526 be set at $165.00 per month, plus taxes 
as if levied, for the period November 1st, 1974, to October 31st, 
1979." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Property & Insurance be approved. 

m COUNCIL ACTION SEE PAGE(S) ./^...l. 
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BUILDING AND PLANNING MATTERS 

RECOMMENDATION 

1. Rezoning Application - 

Area Bounded By Kingsway, Nanaimo, 30th Avenue, Baldwin 
Applicant - G.B.K. VanNorman 

The Director of Planning reports as follows: 

"An application has been received from G.B.K. VanNorman re- 
questing the rezoning of the Area bounded by Kingsway, 
Nanaimo, 30th Avenue & Baldwin from RT-2 and RS-1 to GD-1. 
Mr. VanNorman is requesting an amendment to the Zoning and 
Development By-law for the purpose of 'developing this entire 
city block. It is quality development and most certainly 
will upgrade the district. There is a limited amount of 
commercial space (13,600 sq.ft.) in a 2 storey building fronting 
Kingsway and a Toronto Dominion Branch Bank of (3,000 sq.ft.). 
These two units are separated by a spacious open plaza leading 
to a ]arge inner landscaped garden court (80 ft. wide) between 
the apartment buildings. The project off 30th Avenue is 
entered by another open court (70 ft. wide). The Bank building 
is set back from the corner of Nanaimo within a landscaped 
setting which compliments the adjoining areas. The vistas 
through the project from Kingsway to 30th Avenue and the other 
amenities results in a pedestrian oriented development. The 
exterior of the building will be finished in brick and shakes 
with the same theme carried through in commercial spaces and 
the Bank. The apartment buildings contain 72 units of 1, 2 and 
3 bedroom types. Each with generous room sizes. Parking spaces 
are provided for 99 cars. The owners of the development tend to 
occupy the second floor offices. 

Enquiries have been received for the ground floor service shops which will 
be a great convenience to the development and the residence. Density is 
1.05' . 

HISTORY 

This site has had numerous rezoning applications upon it over the years. 
Since 1955 there have been proposals to develop the site with such uses 
as: motel, hotel, restaurant and commercial. The original submission was 
not proceeded with and other proposals were refused. 

On March 8, 1974, G.B.K. VanNorman made an application to rezone the 
subject property from RS-1 and RT-2 to CD-I for the purpose of: 

'Developing an entire City Block as a Comprehensive Development. A two 
storey commercial building with basement parking for 31 cars fronting on 
Kingsway. Area ground floor shops 13,200 square feet, second floor 
offices 10,500 square feet. A three storey apartment complex comprising 
84,240 square feet with 60 one-bedroom units and 33 two-bedroom units with 
basement parking for 110 cars, a total floor space ratio of 1.39'. 

After a discussion on June 27, 1974 among the Architect, the Zoning Planner 
and others, a fresh application was submitted on July 18, 1974 taking 
into consideration some of the recommendations of the department. 

SITE DESCRIPTION 

The subject site has an area of 76,612 sq.ft. or 1.76 acres and is 
presently vacant. West of Nanaimo, the lands fronting onto Kingsway 
are zoned C-2 and developed commercially with uses in part as: used 
car sales lot, two storey office building, drive-in restaurant and 
gasoline service station. The area N/E of the intersection of Kingsway 
and Nanaimo is zoned RT-2 and developed residentially. South-east of 
this intersection the zoning is C-2 and is developed with the Eldorado 
Motor Hotel. South of the subject site the lands are zoned RS-1 and 
developed with single family houses. 
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Clause No.l (continued) 
PROPOSED DEVELOPMENT 

The Architect's drawings submitted with the application indicates a 
commercial and residential development. Fronting onto Kingsway there 
is a two storey commercial building to be used as retail stores with 
offices above. Up to six stores may be available depending on the 
client's requirements. Behind the stores with access from Baldwin are 
six surface parking spaces plus a loading bay. Also fronting onto 
Kingsway at the corner of Nanaimo is a branch Bank. Behind the Bank, 
with access from Nanaimo, are sixteen surface parking spaces. 

The remainder of the site is developed residentially with a U-shaped 
three-storey apartment building which centres on a landscaped garden. 
The residential development is connected to the commercial development 
at the west side of the site where the second and third floors of the 
apartment building extend over the parking area behind the stores to meet 
at the second floor office level. The elevation of the apartment building 
from Baldwin Street indicates that there is a 52' wide break in the first 
floor of the apartment building creating a breezeway through to the land- 
scaped garden. 

The submitted application states that the 2 storey commercial building will 
be 13,600 square feet and the branch Bank will be 3,000 square feet, for a 
total commercial area of 16,600 square feet. The applicant's drawings 
indicate that the total residential area is 67,704 square feet and that of 
the 72 apartment units, there are 38 one-bedroom, 30 two-bedroom and 4 
three-bedroom units. The one-bedroom units are 715 square feet; the two- 
bedroom units vary in size from 910 to 1,080 square feet and the three- 
bedroom units are 1,320 square feet. 

There are 99 underground parking spaces provided for the apartment buildings. 
Ninety-four spaces would be required under RM-1 regulations. 

Access to the underground parking garage is from Baldwin only. The overall 
density (excluding underground parking) is stated as 1.05. 

ANALYSIS 

The minutes of the Urban Design Panel meeting of August 26, 1974, state 
that : 

'The Panel approves of the proposed use for this site but questions the 
proposed design which, in the Panel's opinion, does not utilize the shape 
of the site and contains unfortunate cliche design elements. The Panel 
wishes to see this design again and hopes to see a more simple expression 
in design detail and better integration with the irregular site form'. 

It was stated in a letter dated May 1973 from the Zoning Planner to a 
potential purchaser of the subject lands, that the department could 
support 'a rezoning of these lands to CD-I Comprehensive Development 
District permitting a very limited commercial development and the 
commercial uses restricted to serving the immediate local area and the 
balance of the site for low density townhouse or garden apartments. 
Such rezoning would only be supported by the department subject to a high 
quality design, low floor space ratio, adequately landscaped open spaces, 
suitable provision for adequate off-street parking and off-street loading 
with no building exceeding two storeys in height' . 

After some departmental discussion regarding this particular application, 
it is felt that a height of 3 storeys in the residential development 
could be acceptable provided that the two storeys extending over the 
entrance from 30th Avenue are deleted. This would provide more of a vista 
through the development. The commercial building should, preferably, be 
restricted to a height of one storey. It may also be desirable to delete 
the section of the west apartment building that connects it to the 
commercial area. This would bring about a better demarcation between 
the residential and commercial areas. It is also felt that in view of 
the surrounding land use, the density should be reduced to 0.90 overall 
including the commercial development. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont M) 
Street Festivals: 

Gastown-Oldtown-Chinatown (cont 'd ) 

In connection with these events the Medical Health Officer 
reports : 

'The spokesman for the Coordinating Committee for the 
events has advised of the type, site and time of the 
five occasions when food will be available on a temporary 
basis. None of these occasions is completely planned in 
detail and the public health inspectors are working with 
the committee to evaluate the suitability of the 
arrangements . 

Under the policy of Council I have been provided with 
the necessary authority to control food services of this 
type and have taken these steps that I consider necessary 
in all of these events and will supervise the food 
services to completion. 

I recommend that the policy of Council previously 
determined and adopted on August 20, 1968, be implemented 
in these cases and that the coordinating committee be so 
advised . ' 


Your Board RECOMMENDS the foregoing recommendation of the 
Medical Health Officer be adopted." 

MOVED by Aid. Adams, 

THAT the foregoing recommendations in the two Board of 
Administration reports, dated July 10 and July 14, 1970, be 
adopted . 

- CARRIED 


COMMITTEE OF THE WHOLE 


MOVED by Aid. Wilson, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid. Wilson, 
SECONDED by Aid. Adams, 

THAT the report of the Committee of the Whole be adopted. 


- CARRIED 


MOTIONS 


1. Closing and Stopping up of Lane 
(East of Rupert Street, North of 
B.C. Hydro right-of-way) 

MOVED by Aid. Bird, 
SECONDED by Aid. Rankin, 

THAT WHEREAS the City of Vancouver is the owner of all the 
streets and lanes lying within the limits of the City of Vancouver, 
and 

WHEREAS a portion of lane dedicated by the deposit of Plan 
3712 is no longer required for highway purposes; 

THEREFORE BE IT RESOLVED that all that portion of lane 
dedicated by the deposit of Plan 3712 lying between the Westerly 
production of the Northerly and Southerly limits of Lot 17, 
Blocks 27 and 28, District Lots 36 and 51, Group 1, New West- 
minster District, Plan 3712, the same as shown outlined red on 
plan prepared by A. Burhoe, B.C.L.S., dated March 17, 1969, and 
marginally numbered LF 4313, a print of which is hereto annexed, 
be closed, stopped up and title taken thereto; and 

cont 'd . . . 
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Clause No.l (continued) 

The Director of Planning recommends that the application to rezone 
the subject lands from RS-1 One Family Dwelling District and RT-2 
Two Family Dwelling District to CD-I Comprehensive Development 
District be approved with the CD-I By-Law restricting the develop- 
ment as follows: 

A, Uses: a) 


an apartment building with customary ancillary 
uses including underground parking 


b) retail stores, offices, a bank, with customary 
ancillary uses including off-street loading and 
parking 

B. F.S.R. Not to exceed 0.90 overall. 


a) F.S.R. for the residential development is not 
to exceed 0.75 measured in the same way as RM-1 
regulations 

b) F.S.R. for the retail stores, offices and Bank 
not to exceed 0, 15 gross 


C. Height: a) height of the residential development is not to 

exceed 3 storeys measured from the average 
building grade on 30th Avenue 

b) height of the retail stores and offices is not to 
exceed 2 storeys; height of Bank not to exceed 1 
s t o re y 


and also subject to the following: 

1. The detailed scheme of development to be first approved by the 

Director of Planning after advice from the Urban Design Panel and 
consultation with the City Planning Commission and having particular 
regard to the overall design, treatment of open space, landscaping, 
vehicular ingress and egress and garbage disposal and loading. 


Should the above conditions not be complied with by the owners in 
order to permit enactment by Council of the amending By-Law within 
180 days from the Public Hearing Date, this approval shall expire. 

The Vancouver City Planning Commission at its meeting on December 18, 1974 
also approved the foregoing rezoning application, subject to the above 
conditions , 


It is RECOMMENDED that the report of the Director of Planning be 
received and the application for rezoning be referred for the 
consideration of Council at a Public Hearing. 


2. 6701 Carnarvon Street - 

Development Permit Application #6^724 

The Director of Planning reports as follows: 

"Development Permit Application #68724 has been filed by Mr. D. 
Bassington for Mr. B.W. Ledingham, to construct a 20' x 32' 
shelter for horses in the northeast portion of this site. The 
applicant also requests permission to keep ten horses on this 
site. 

The area of the site is approximately 2.5 acres. 

The site is located in an RA-1 (limited agricultural) District. 
Section 10 (16) (C) of the Zoning and Development By-law requires 
that the keeping or housing of horses is subject to the approval 
of City Council . 


cont ' d . . . 
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Clause No. 2 (continued) 


The applicant controls the site directly across Carnarvon Street 
(3095 West 51st Avenue - 2.5 acres). City Council, on September 5th, 
1969 permitted keeping up to forty horses on that site. The 
applicant now advises that he wishes to keep up to thirty-six 
horses in total on both sites, ten of which would be located on 
the subject site (6701 Carnarvon Street). 

On December 23rd, 1974, the Director of Planning approved Development 
Permit Application #68724 for the construction of a shelter for horses 
in the northeast portion of the site, subject to a condition: 

'Prior to the issuance of the Development Permit: 

... approval is to be first received from City Council 
for the keeping of ten horses on this site.' 

IT IS RECOMMENDED THAT City Council approve the keeping of a maximum of ten 
horses on the site. " 


FOR COUNCIL ACTION SEE PAGH(S)/Q.^....i?i- 
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FIRE & TRAFFIC MATTERS 


RECOMMENDATION AND CONSIDERATION 

1 . Street Vending 

The City Engineer, Director of Social Planning, Chief Constable, 
Director of Permits and Licenses, and Director of Legal Services 
report as follows: 


" HISTORY 

Early in 1974, after complaints by merchants concerning street vending. 
Council decided to revise existing by-laws and appointed a committee under 
Alderman Volrich to oversee this. The committee, with the assistance of the 
various departments involved and after many piablic hearings attended by vendors 
and merchants, prepared a new vending by-law together with a detailed set of 
guidelines for its implementation. The essential change from previous by-laws 
was that mobility of vendors was restricted since this was the root of the 
problem previously. Now vendors are required to operate frcxn fixed, assigned 
locations. Only peddlers who operate door to door and short term vendors 
operating during parades, etc., and selling balloons are permitted to be 
mobile . 

During the public hearings the vendors strongly objected to any inter- 
ference by civic officials in the design of vending kiosks insofar as 
aesthetics were concerned. Accordingly, the guidelines contain regulations 
pertaining to maximum size, safety and pedestrian conflicts. They presently 
do not contain adequate regulations which would permit civic officials to 
control the appearance of the kiosks. Similarly, the guidelines do not 
permit control of type of goods sold other than those that may be used for 
illegal drug purposes, nor do they permit control of the number of kiosks 
in any given location unless pedestrian safety is affected. 

The above liberal policy went into effect in August, 1974. The result 
was that very bulky kiosks were constructed by vendors to maximize storage 
space on the street and with little consideration for appearance. Many 
complaints from the public, merchants and members of Council resulted in 
a review of the guidelines in the fall of 1974. At that time the Council 
committee decided that 

# 

(a) the City Engineer would produce designs, with the aid 
of consultants if necessary, which would be used by 
vendors rather than their own designs; 

(b) the new design would stress 'portability' since kiosks 
tend to look at their worst when they are boarded up 
for the night. If they were portable they could be 
removed every evening . 

In a subsequent Council meeting. Council decided that for Granville 
Mall the number of kiosks would be restricted to 30. On November 5, 1974, 
Council appointed Mr. Ron Bain as the consultant to design three types of 
vending kiosks . 

The designs have now been completed by Mr. Bain who will be presenting 
a report reference on these today. Your officials have reviewed the matter 
of the transition from private kiosk designs to the use of City designs only. 
This report contains recommendations for implanenting this new policy. 


KIOSK DESIGNS 

Mr. Bain has produced the three basic types of designs contained in 
the appendix (circulated to Council) : 

(a) portable kiosks which can be removed every evening 
(Vendor 1 and 2) , 
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(b) permanent kiosks (newspaper and transit) , and 

(c) food kiosks (Food 1, 2, 3 and 4). 

Your officials feel these designs are appropriate for use on City streets 
and recommend they be approved by Council. Mr. Bain has produced more than 
the required three designs and this should provide sufficient variety from 
which vendors may choose. It is recognized that many vendors will still 
wish to do their own designs or to modify the City designs. Our experience 
has been that with few exceptions permission to do this would result in 
deterioration of appearance. Accordingly, your officials recommend that 
only Mr. Bain's designs be permitted as a normal policy. 

Some dimensions exceed the guidelines and the guidelines should be 
amended accordingly. 

PORTABILITY 

The Council committee on vending stressed that it would be desirable 
to have as many of the kiosks as possible portable so they could be removed 
every evening. Your officials agree that this is desirable and recommend 
that a guideline be added which states that kiosks will be portable and will 
be ronoved every evening unless a special relaxation of this is given by the 
City Engineer. This will constitute a nuisance to the vendors and it is 
certain some will object. However, since kiosks which are not in use are 
generally unattractive, this is the only way to overcome this problem. The 
types of kiosks which would be permitted on a permanent basis would be B.C. 
Hydro transit kiosks which may be used late into the night and early in the 
morning and certain very heavy kiosks which cannot be moved. 

CONVERSION TO NEW DESIGNS 

Some 84 kiosks designed by vendors are in existence. Some of these were 
constructed under the previous policy under permit. Others were constructed 
even though the vendors were told that the City had retained a designer and 
would probably accept only his designs in the future. Still others were 
constructed even though their designs were not approved. Many of these 
existing kiosks are very unattractive and a decision is required as to 
how and when they should be removed from city streets. Your officials 
recommend that all vendors operating on city streets be required to use 
one of Mr. Bain's designs and that all existing kiosks be removed as soon 
as they can be replaced with the new designs and in any case no later than 
March 1, 1975. It can be expected that seme vendors will consider this a 
hardship and will object. Council may wish to grant extensions of existing 
kiosks for limited periods in cases of extreme hcirdship. Obviously, if such 
extensions are not restricted to a very few, the proposed new policy will not 
be successful. Should Council decide to grant extensions for existing kiosks 
yo\ar officials recommend that the maximum such extensions be to June 1, 1975. 

The existing policy giving vendors presently holding permits first 
priorities for renewal for a period of 30 days starting February 1, 1975, 
would continue . 

NUMBER OF KIOSKS 

On Granville Mall the present limit is 30 kiosks. In other parts of 
the city there is no limit other than that which may be imposed by the City 
Engineer as a result of pedestrian conflicts and safety. On streets such as 
Granville Mall, Maple Tree Square and Water Street, where sidewalks are wide, 
a large number of kiosks can be permitted in one location without causing 
pedestrian and safety problems. However, this can result in very unattractive 
concentrations from the aesthetic point of view. Accordingly, your officials 
recommend that a new guideline be added which would provide for spreading of 
the kiosks for aesthetic reasons as well as for safety reasons. On Granville 
Mall, for example, the 30 kiosks should be spread uniformly over the six 
blocks (five per block) . The Granville Mall Authority and merchants on the 
mall favour this approach. 
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ENFORCEMENT 

During the past six months a very lenient approach has been taken in 
the enforcement of regulations pertaining to vending. Non-compliance with 
regulations and by-laws has occurred as follows: 

(a) vending without a permit, 

(b) vending when application has been made for permit 
but no permit granted, 

(c) vending with a permit but not at specified location, 

(d) selling goods not approved when permit was issued. 

The approach in these cases has been for the Permits & Licences and Police 
Departments to try to persuade the violators to desist voluntarily. In two 
cases summons have been issued. Your officials feel that this approach will 
be inadequate to implement the transition from privately-designed kiosks to 
City-designed kiosks. 

The Mayor, a number of Aldermen and merchants have urged that existing 
kiosks be removed and replaced by the more portable designs as soon as they 
are available . The Street Vending By-law does not provide for removal of 
kiosks but rather for enforcement by summons. Since its enactment there 
have been two attempts to proceed by service of summons . In both cases 
vendors were selling without permits from locations that were considered 
unsafe or inappropriate and in both cases the vendors refused to move even 
after service. 

Proceeding by summons in order to secure the removal of the existing 
kiosks is likely to be a lengthy process and may prove more costly to all 
parties concerned. Therefore, it is recommended that a procedure somewhat 
analagous to that which is used for the removal of illegally parked cars be 
implemented. Notices should first be placed on all unlicensed kiosks by the 
Permits & Licences Department advising that if they are not removed within 
seven days, they will be removed at the owners' expense. If, after seven 
days, the kiosk has not been removed, or has been removed and reappears, 
it shall be removed by Engineering Department vehicles and personnel in the 
presence of a police officer. Upon payment of costs, the kiosk will be 
released to the owner. 

CONSTRUCTION OF KIOSKS BY CITY 

During 1974 there had been many cases where drawings or plans for 
kiosks were submitted and approved and when these were constructed they 
did not conform to the original plan. It can be expected under the proposed 
new policy of using City designs that scane of the vendors will not be able 
to construct adequately. Council may wish to have the City: 

(a) construct kiosks and sell them to vendors, 

(b) construct one kiosk of each type and sell these to 
vendors to be used as prototypes for construction 
of other kiosks by other vendors. In this event 
Council should provide $2,000 from Contingency Reserve 
for the construction of three kiosks by the Engineering 
Department. After the sale of the kiosks, these costs 
would be recovered . 

Your officials submit the above for Council consideration. 
FOOD KIOSKS 

The Health Department advises that any of the proposed designs of Mr. 
Bain would be suitable for vending of previously prepared food. Food 
preparation in kiosks is not recommended. Your officials are currently 

working with restaurateurs on sidewalk cafes and this w.i 11 nfi^rF.it food 
preparation. All kiosks vending food will require approval of the Health 
Department as is now the case . 


Cont 'd 
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RE COMMEN DAT ION S 


Your officials RECOMMEND that: 

i. only the kiosk designs contained in the appendix of this 
report and prepared by Mr. Bain be permitted in the future, 

ii. a new guideline for implementation be added which requires 
the vendor to choose one of the portable designs with 
exceptions to this being permitted by the City Engineer 
only in rare cases, 

iii. all existing kiosks be replaced no later than March 1, 1975. 

In cases of extreme hardship extensions be permitted by Council 
no later than June 1, 1975. 

iv. a new guideline for implementation be added requiring that 
kiosks be spread for aesthetic reasons as well as for 
safety reasons, 

V. removal of illegal kiosks after seven days warning be 

authorized with provision for storage and return on 
payment of removal costs . 

CONSIDERATIOl 


Your officials present the following for Council CC»I SI DERATION: 

i. Kiosks as per Mr. Bain's designs be constructed by the 
City and sold to vendors. 

ii. Three kiosks be constructed by the City and sold to vendors 
to be used as prototypes by other vendors. If 2. is chosen 
Council should provide $2,000 from Contingency Reserve for 
the Engineering Department to construct the kiosks . These 
costs will later be recovered. 

iii. Kiosks be constructed by vendors." 


FOR COUNCIL ACIiOr^ SEE PAGE{S).Z^^, 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON 

HOUSING AND ENVIRONMENT 

January 16, 1975 

A meeting of the Standing Committee of Council on Housing and 
Environment was held in the No. 1 Committee Room, Third Floor, City 
Hall, on Thursday, January 16, 1975 at 1:30 p.m. 

PRESENT: Alderman Harcourt, Chairman 

Alderman Bird 
Alderman Boyce 
Alderman Cowie 
Alderman Rankin 

CLERK: R. Demofsky 


The Minutes Gf the meeting of December 10, 1974, were adopted. 
RECOMMENDATION : 

1 . City-owned Site at Stainsbury and Hull 

The Housing Committee at its meeting on November 26, 1974, when 
considering a progress report on housing projects, resolved, 

"THAT the Supervisor of Property and Insurance report 
back to a later meeting of this Committee with relevant 
details on the city-owned site at Stainsbury and Hull 
being Lots 1, 2, 3, 4, 5, and 6 - Blocks 6 to 8,D.L. 195." 

The Committee considered a report from the Supervisor of Property 
and Insurance regarding the above noted matter dated December 16, 
1974. (This report is on file in the City Clerk's Office.) 

The report stated in part: 

"Details of the assembled site are as follows :- 

Legal Description: Lots 1 to 6 inclusive ,' Blocks 6 to 8 , 

D.L. 195 

Site Area: Approximately 20,400 square feet 

Zoning: RS-1, One Family Dwelling 

Estimated Cost to City by Way of Purchase 

and Exchange $ 160,061.00 

Plus Demolition Costs $ 4,389.00 


$ 164,450.00 

or approximately $8.10 per square foot. 

The Director of Planning advises as follows with respect to the 
future use of the site:- 

' The recommendation for the purchase was done with the view of 
creating a site for senior citizen housing. It was felt that 
the site might be enlarged if B.C. Hydro were prepared to release 
portions of the abandoned right-of-way. These are still 
proposals and meet favourably with local residents ' desires . 

It is suggested, however, that no development proceed until 
the route for rail rapid transit is determined. It is possible 
that the present B^C. Hydro right-of-way will be required and 
the land purchased by the City would serve, in part, for the 
construction of a transit terminal. ' " 
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The Committee noted that this site had originally been acquired 
for housing and therefore, 

RECOMMENDED, 

THAT the city-owned site entailing Lots 1 to 6 inclusive. 
Blocks 6 to 8 , D.L. 195, situated at the N.E. corner of 
Stainsbury and Hull Streets be used for housing. 


INFORMATION : 

2. City Assistance in Financing the Cost of Modifications of 
Lodging Houses and Hotels in the Core Area 


The Housing Committee at its meeting on November 26, 1974, when 
considering a progress report on Fire By-law enforcement, resolved, 

"THAT the Director of Finance report back to the next meeting 
on the possibility of establishing a one-half million dollar 
fund to assist lodging houses and hotels in the core area of 
the City of Vancouver to conform to Fire and Lodging House 
By-law requirements. Each hotel or lodging house to have a 
maximum loan entitlement of $10,000 to be issued according to 
need. Loans to be repayable within three to five years with 
the charge against the building. The City to approve rental 
rates and improvements which would occur to the building." 

Submitted for the Committee's consideration was a report from 
the City Manager dated January 6, 1975, regarding the above noted 
matter. (This report is on file in the City Clerk's Office.) The 
report stated in part: 

" 1) $10,000.00 is only a portion of the average cost that 
could be expected for any building and it is unlikely, in my 
opinion, that any hotel or lodging house owner would accept 
this form of assistance from the City, when at the best it 
can be expected to only save him some interest, if it gave 
the City rent control powers over his premises. 

2) Who would police the rent control? The City does not have 
staff experienced in this activity. For the Strathcona rehab 
program CMHC handles the rent control function. 

3) Extensive administrative machinery would be required to 
make certain that the funds are spent as intended. 

4) The City generally just does not have the financial capacity 
to replace private market financing in all the areas where it 
might be shown to be desirable to do so when this private market 
financing problem is a general condition that happens to also 
apply to the City of Vancouver. 

5) To obtain the necessary $500,000.00 fund would require 
that Council transfer it from some other capital program that 
Council might consider a lower priority, but this should 
require a review of this idea in the context of all of the City's 
capital priorities." 

Following discussion on this matter the Chairman advised that 
the Fire Chief would be submitting a further progress report on 
enforcement of the Fire By-law to the next meeting of this Committee. 

RESOLVED, 

THAT discussion on the report of the City Manager regarding 
City assistance in financing the cost of modifications in 
lodging houses and hotels in the core area, dated January 6, 
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1975, be deferred for discussion in conjunction with the 
progress report on enforcement of the Fire By-law. 


3 . Housing Site at S.E. Corner of 22nd and Boyd Diversion 

The Housing Committee at its meeting on December 10, 1974, when 
considering -senior citizen housing proposals submitted by the Vancouver 
Chinatown Development Association, resolved, 

"THAT the Supervisor of Property and Insurance report 
back on the status of this matter." 

The Housing Committee considered a report from the Supervisor of 
Property and Insurance regarding the S.E. corner of 22nd and Boyd 
Diversion - Chinatown Development Association dated December 19, 1974. 
(This report is on file in the City Clerk's Office.) 

The report stated in part: 

"Delay in consolidating these lands has been caused by: 

1. Lots 1, 2 and 3, N.W. h. Section 48 (to be included in the 
subdivision) not being under common ownership. 

The owners were requested many months ago to arrange for 
the transfer into one ownership. A search of the Land 
Registry Office on December 6th, revealed no change. However, 
it is understood that this problem has now been rectified. 

2. Subdivision plans not being returned. 

The plans consolidating the road and Lots 1 to 3 were 
delivered in July to the owners for execution by them and 
by the Mortgage company. These were not returned to this 
office and a search in the Planning and Engineering 
Departments shows no record of them being received in 
either department. 

We have written to the owners suggesting that, if they cannot 
locate the plans, we will arrange for new ones to be prepared 
and will forward them to the owners for execution by all 
parties . " 

In addition, the Supervisor of Property and Insurance informed 
the Committee that the owners of this property were presently out of 
town and therefore had not replied to the letter of December 12, 1974, 
referred to above. 

RESOLVED, 

THAT the Chairman write to the owners of this property 
urging that they do everything possible to consolidate 
these lands as soon as possible. 


4 . Adora Court Rooms 

The Housing Committee at its meeting on December 10, 1974, when 
considering a letter from Mrs. Lum dated November 15, 1974, regarding 
the above noted matter, resolved, 

"THAT the Medical Health Officer report back on the 
situation in this building." 

The Health Department submitted an information report regarding 
Adora Court Rooms, 466-469*5 Union Street, dated January 10, 1975. 
The report stated: 
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"The Standing Committee on Housing on December 10, 1974, considered 
a letter from Sue Lum requesting that the Adora Court Rooms at 
466-468^5 Union Street be exempted from compliance with the Fire 
By-law . 

In this letter Mrs. Lum stated that notice was given by the 
Health Department to vacate some accommodation within the building. 
Representatives of the Health Department were unable to comment 
on this statement at that time, and it was resolved that the 
Medical Health Officer report back to the Committee regarding 
conditions within this building. 

The Medical Health Officer is now able to report that an 
inspection of these premises indicated that renovations to one 
suite were required to improve natural light and ventilation. 
No order was given to vacate this accommodation. 

A recent inspection reveals that this suite is vacant, but 
being renovated to provide suitable living accommodation." 

The Chief Fire Warden advised the Committee that it would not 
be difficult to bring this building up to Fire By-law standards. 

RESOLVED, 

THAT the appeal of the Adora Court Rooms requesting 
exemption from compliance with the Fire By-law be rejected 
and the Chief Fire Warden meet with the owners of the 
Adora Court Rooms to discuss a means of bringing this 
building up to an acceptable fire standard. 


5 . Fireproof Mattresses 

The Housing Committee at its meeting on December 10, 1974, 
when considering a report from the City Manager regarding fire 
retardent mattresses, resolved, 

"THAT the clerk write to the B.C. Research Council to 
determine costs involved in testing fire retardent 
materials . " 

The Committee considered a letter from the National Research 
Council dated December 24, 1974, which stated in part: 

"I am unable to comment on the possible costs of testing that 
might be involved. The Division of Building Research, N.R.C. 
has no local testing facilities. B.C. Research has no established 
fire testing equipment but might be willing to undertake testing 
if a suitable test method were available. The Warnock Hersey 
Laboratory in Vancouver has developed a fire testing capability 
and might be in the best position to undertake commercial 
testing. In any case I thought that your Committee might find 
the enclosed reports and other information of interest before 
making recommendations with regard to possible legislation and 
testing. " 

The reports referred to in the letter were also considered by the 
Committee. (These reports are on file in the City Clerk's Office.) 

The Chief Fire Warden advised that fireproof mattress covers 
would protect a mattress from burning. Also that before use, flameproof 
tests would be required to assure that such covers are, in fact, 
flameproof. He noted that the City of Vancouver, if it so wished could 
make a requirement for the use of flameproof mattress covers in 
lodging houses and hotels. 


Cont 'd 
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MOTIONS (cont'd ) 

Closing and Stopping up of Lane (cont'd ) 

BE IT FURTHER RESOLVED that the said closed lane be sub- 
divided with the adjacent City owned lands. 

- CARRIED 

It was agreed that motions on the following subjects be 
deferred for consideration of Council at its next regular meeting 

(a) New Fountain and Stanley Hotels 

(b) Noise 

(c) Purchase of 1969 Radar Set (Police) 

(d) Left Turns: Signalized Intersections 


Alderman Phillips submitted the following motion, pursuant 

to consideration of Centennial Project matters earlier in the 

Council proceedings. This motion will be considered by Council 
at the next regular meeting: 

"THAT interested civic groups and individuals be 
invited to submit to the City, suggestions for 
Centennial projects and such parties be advised 
of the grant available to the City in this regard." 


General Report: 
Gastown, Chinatown 

It was agreed to defer the following matters for consider- 
ation of the Council at the next meeting: 

(a) Application to Rezone (Recommendation No. 1) 

(b) Studies (Recommendation No. 2) 


NOTICE OF MOTION 

Notice was given of the following motions and recognized 
by the Chair: 

1 . Bicycle Paths in City 

MOVED by Aid. Phillips (NO SECONDER) 

THAT WHEREAS bicycling is becoming increasingly popular in 
Vancouver and, 

WHEREAS bicycles often conflict with pedestrians on the walk 
around Stanley Park because there are inadequate separate bicycle 
paths ; 

THEREFORE BE IT RESOLVED THAT the City, along with the Park 
Board, embark on a program of creating separate bicycle and foot 
paths eventually extending completely around our waterfront area, 
where possible, from the Fraser River, including False Creek 
around Stanley Park to the Burrard Inlet. 

(Notice) 
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The Director of Environmental Health emphasized the importance 
of labelling such flameproof mattress covers. Once laundered, the 
flameproof ing is no longer effective, and thus the label indicating that 
the cover is flameproof should also wash off. 

RESOLVED, 

THAT this matter be referred back to the Health and Fire 
Departments for report back on a practical proposal with 
regards to flameproof mattress covers. 

6 . Fire By-law Appeals 

i. Murray Hotel - 1117-19 Hornby Street 

Submitted for the Committee's consideration was a report from 
the City Manager regarding this matter, dated January 2, 1975, 
a letter from the Chief Fire Warden to Mr. D. J. Henderson, 
Legal Counsel, for the Murray Hotel, dated January 2, 1975, and 
a letter from Mr. Henderson to the Chief Fire Warden dated 
December 10, 1974. (This correspondence is on file in the City 
Clerk's Office.) 

The owner of the Murray Hotel advised the Committee that this 
hotel had 86 rooms. Also that he was having great difficulty 
in receiving quotes from sprinkler companies . 

The Chief Fire Warden advised there was a heavy demand on 
sprinkler companies, but that no one should have difficulty 
in obtaining such a quote. 

RESOLVED , 

THAT the owner of the Murray Hotel, 1117-19 Hornby 
Street be given until the end of January, 1975, to 
satisfy the Fire Department that he is in receipt of 
fire sprinkler quotes, and will install a sprinkler 
system, or be charged. 


ii . Europe Hotel - 43 Powell Street 

The Committee considered a memorandum from the Chief Fire Warden 
to Alderman Harcourt regarding the Europe Hotel dated November 21, 
1974, a letter from Mr. M. Mracevich, Director of the Europe 
Hotel to Members of the Housing Committee dated November 8, 1974, 
and a letter from Mr. Mracevich to the Chief Fire Warden dated 
December 6, 1974. (This correspondence is on file in the City 
Clerk's Office.) 

Mr. Mracevich advised the Committee that the Europe Hotel 
was very well constructed, incorporating many fireproof building 
materials, and therefore, expressed that the installation of 
a sprinkler system was not necessary. 

The Chief Fire Warden advised that this hotel had been notified 
that the installation of a sprinkler system was required in 
February, 1974. 

RESOLVED , 

THAT the submission of Mr. Mracevich be received, and 
that the Chief Fire Warden be instructed to proceed 
with prosecutions of the Europe Hotel if this building 
does not conform to Fire By-law requirements. 


Cont'd 
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iii . Union Rooms - 404-410 Union Street 

The Committee considered a memorandum from the Chief Fire Warden 
to Alderman Harcourt, regarding the Union Rooms, dated September 
13, 1974, and a letter from Mrs. Lilly Sam dated August 20, 1974, 
(This correspondence is on file in the City Clerk's Office.) 

The Chief Fire Warden advised that the walls would have to be 
upgraded to the standard called for in Section 38 of the Fire 
By-law, as the walls are plaster on wood lath and the doors are 
panelled with transoms. There is one outside fire escape that 
is in an extreme state of disrepair. Also there is one open 
stairway that appears too difficult to enclose and there is not 
enough room to install two. Therefore, this building would have 
to be sprinklered in lieu of complying with Section 38 . 

RESOLVED, 

THAT the Committee endorse the opinion of the Chief Fire 
Warden with regards to requiring that the Union Rooms 
at 404-410 Union Street be sprinklered to comply with the 
Fire By-law. 


The meeting adjourned at approximately 2:20 p.m. 


FOR COUNCIL ACTION SEE PAGE(S)..Z(2£ 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 

January 16, 1975 

A meeting of the Standing Committee of Council on Finance 
and Administration was held Thursday, January 16, 1975, in No. 2 
Committee Room, Third Floor, City Hall, at approximately 1:30 p.m. 


PRESENT : Alderman Volrich, Chairman 

Alderman Bowers 
Alderman Kennedy 
Alderman Marzari 
Alderman Sweeney 

COMMITTEE 

CLERK: G. Barden 


RECOMMENDATION 


1. Fire Department - Manning Requirements 

Council on December 17, 1974 referred a report on this matter 
dated December 13, 1974, from the City Manager to the Standing 
Committee of Council on Finance and Administration. The Fire Chief 
distributed copies of tables and charts outlining absenteeism and 
shift losses of firemen, (copies on file in the City Clerk's Office.) 

The Fire Chief advised that he is concerned about maintaining 
the fire fighting standard of service and felt the manning power 
is totally inadequate to handle a City the size of Vancouver. A 
significant factor affecting the standard of service is the increase 
in fire incidents of 11,500 in 1965 to 16,000 in 1974. A second 
factor is the loss in manning requirements due to increased vacation 
time, gratuity leave and absenteeism. There is particularly an 
alarming increase in the lost man shifts due to absenteeism. The 
Fire Chief is investigating with the Director of Occupational Health 
and the Union some new incentives and deterrents to keep the men 
on duty. 

The Director of Occupational Health stated absenteeism 
is an administrative problem related to the new work ethic and is 
world wide. It is almost impossible to police absenteeism and he 
agreed new incentives and deterrents should be found. He noted 
that firemen have the highest incidence of injury and are more prone 
to heart disease than any other profession. 

A letter from the Vancouver Firefighters' Union dated January 
14, 1975, advised they are concerned about absenteeism but did not 
have any immediate solutions to the problem. They agreed a new 
approach to the sick leave plan should be taken, particularly an 
improvement in incentives. The Committee expressed concern that 
hiring additional firemen would encourage the problem of absenteeism. 

After further discussion it was, 

RECOMMENDED 

(i) THAT the Chairman meet with the Fire Chief to 
investigate solutions to the problem of absenteeism 
and report back to the Committee; 

(ii) THAT the City Manager be authorized to hire a 
consultant to carry out an examination of the standard 
of service of the Vancouver Fire Department and report 
back to the Committee on terms of reference; 
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Clause No. 1 Continued: 


(iii) THAT the uniform strength of the Fire Departir.ent 
be increased by 16 men effective upon adoption 
of this report; 

(iv) THAT the Fire Chief report to City Council at the 

end of 1975 if the absenteeism increases substantially 
beyond the 1974 level; 

(v) THAT the letter from the Vancouver Firefighters' Union 
be received. 


2. Court Houpe Renovations 


City Council on December 17, 1974 referred reports on Court 
House Renovations 1 and 2 dated November 15, 1974 prepared by 
Arthur Erickson Architects to the Standing Committee of Council 
on Finance and Administration. The two volume report outlines 
details concerning Civic uses of the Provincial Court House in 
downtown Vancouver and recommends that it be converted for use 
as an Art Gallery. (Copies on file in the City Clerk's Office) 

Alderman Bowers read a report dated November 7, 1974 prepared 
by Concordia Management Limited for Arthur Erickson Architects, 
(copies circulated), outlining preliminary budject estimates to 
convert the Court House annex for use as an art gallery. The total 
preliminary estimates are as follows: 

SCHEME 'A' - $6,863,000 - (1974 - 75 dollars) 

SCHEME 'B' - $5,707,000 - ( " " ) 

It was noted that the above estimates do not include architects 
fees. 

Arthur Erickson advised that the present Vancouver Art Gallery 
cannot show its permanent collection unless it sets aside one or 
two months. Visitors to Vancouver are always complaining that they 
cannot see the Emily Carr collection and others in the permanent 
collection. The biggest difference between Scheme A and 
B is the changing display exhibit. Scheme A provides a separate 
space altogether for this. Scheme B has a considerably reduced 
program in comparison to Scheme A and it does not provide satisfactor 
accommodation for the Art Gallery's long term needs. The reports 
reconimend that the Committee approve Scheme A with the City 
paying $4. 6 million for renovation work within the existing Court 
House building and the Vancouver Art Gallery seek the balance of 
$2.26 million from Federal, Provincial and private sources for the 
new construction. The Committee felt both Schemes far exceed the 
terms of reference and funds available for the project. 

A letter dated December 12, 1974, from the Federation of 
Canadian Artists requested provision of space in the Court House 
if and when it is used as the Vancouver Art Gallery. 

Following further discussion it was, 

RECOMMENDED 

(i) THAT the matter be referred to City Council for 
consideration of the total amount of funding to be 
allocated to this project; 

(ii) THAT following allocation of fundintj, the Vancouver Art 
Gallery be requested to advise of tlieir position in 
relation to total funding established by Council and 
other sources of funding they can arrange, including 
architects fees; 
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(iii) THAT the letter from the Federation of Canadian 

Artists be received and filed for future reference. 


3. Timetable for Future Agenda Items 


The Chairman briefly outlined items to be considered at 
future meetings throughout the year and stated he would prepare 
a written schedule for the Committee. 


The meeting adjourned at approximately 3:30 p.m. 

FOR COUMCIL ACTION SEE PAGE(S) ./SZ, 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


January l6, 1975 


A meeting of the Standing Committee of Council on Community- 
Services was held in the No. 1 Committee Room, Third Floor, City- 
Hall on January l6, 1975 at approximately 3:30 p.m. 


PRESENT; 


Alderman Rankin 
Alderman Boyce 
Alderman Marzari 
Alderman Sweeney 
Alderman Volrich 


(Cha 


irman 


) 


CLERK; 


H. Dickson 


RECOMMENDATIONS 


1. Ray-Cam Co-operative Association - 

Grant for Project Co-ordinator * s Salary 

The Committee had before it for consideration a report dated 
November 29, 1974 (circulated) from the City Manager on the appointment 
of a full-time Pro j ect Co-ordinator who would develop a proposal for 
management, of this facility over the next year. 

In the report the Director of Social Planning recommends a grant 
of $S,400 be made to Ray-Cam as the City's share of the Project 
Co-ordinator ' s salary. 

Following discussion it was 

RECOMMENDED 

THAT the following recommendations of the Director of Social 
Planning be approved: 

••1. That a grant of $3,400.00 be made to the Ray-Cam Co-operative 
Association as the City's share of a Project Co-ordinator 's 
salary ; 


2. The grant be provided from contingency reserve and CAP share- 
able on the following basis: 

Salary $7,500.00 

Fringe Benefits (12°/S) $ 900.00 

CAP Shareable $8,400.00 

CAP Recoverable $4,200.00 

Net City Expenditure $4,200.00 


3. The grant be subject to: 

(a) joint hiring of the Project Co-ordinator by Ray-Cam, 
Social Planning and LEAP Officials, under the admini- 
strative umbrella of the LEAP Programme; 

(b) the job description for Project Co-ordinator as 
attached. 


(c) the Co-ordinator being responsible to a Joint Manage- 
ment Board involving Social Planning, Canada Manpower 
Officials, and representatives from the Ray-Cam 
Association. " 
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2. Downtown Eastside Resident's Association re 
Hotel East, 44 5 Gore Avenue 

The Conmilttee had before it for consideration a letter dated 
January 6, 1975 (circulated) front Bruce Eriksen, President of D.E.RA., 
in which Mr. Eriksen requests that the Committee conduct a 'full in- 
depth hearing' on Lodging House and Fire By-law enforcement in Vancouver 
and in particular as these By-laws apply to the Hotel East. 

For the benefit of the new Committee members the Chairman reviewed 
briefly the Hotel East situation, pointing out the City ordered the 
hotel closed because it did not meet By-law requirements. The tenants 
appealed to the Rentalsman who supported the City's closure order and 
the Rentalsman 's stand was supported in a court decision on January 15, 
1975. The remaining tenants have until February 2S, 1975 to vacate, and 
the Chairman predicted the owners will apply to the City to convert the 
building to office use. 

During discussion it was pointed our that some months ago Council 
requested the Director of Social Planning to assist in finding new 
accomodation for the Hotel East tenants, yet the tenants chose to 
remain in the hotel. 

A representative of the Social Planning Department told the Com- 
mittee that in September the Department found some 60 rooms which were 
available at that time for these tenants. He stated that the vacancy 
rate for accommodation in the area is extremely low now and it would 
be difficult to find new accommodation for the tenants still living at 
the Hotel East. 

A representative of the Health Department advised there remains 
one charge outstanding against the owners of the Hotel East and in 
view of this the Committee felt it could not request a report on By-law 
enforcement pertaining to this hotel until all charges have been resolved 

A member of the Committee suggested the Comm-ittee be informed by 
the Planning Department on the advisability of converting the Hotel East 
to office use and what By-law r-equirements would have to be waived to 
permit office use. It was noted this had been done in June of last year. 

It was noted that at its meeting of June 6, 1974, the Social 
Services Committee recommended: 

"B. THAT similar applications for development permits to 
convert hotels to other uses in the downtown eastside 
area be brought before the Standing Committee on Social 
Services ; ", 

and that Council took no action to approve this recommendation. 

Following discussion it was 
RECOMMENDED 

THAT the Committee reiterate its recommendation of June b, 1974, 
that : 

Applications for development permits to convert hotels to other 
uses in the downtown eastside area be brought before the Comm^unity 
Services Committee for approval. 

INFORMATION 

3 . Proposals for Carnefiie Library, Main and Hastings Streets 

The Committee had before it for consideration a letter dated 
January 2, 1975 (circulated) from D.E.R.A. requesting further discussion 
with the ComiTiittee on the Association's proposals for a multi-use 
community service operation in Carnegie Library. 

Cont'd . . . 
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Also before the Committee was a proposal with an accompanying 
letter dated December 19, 1974 (circulated) from the Native Court- 
workers and Counselling Association of B.C. which wishes to use the 
Carnegie Library as a service centre for the native population. This 
Association is requesting a five year renewable lease of the building 
at one dollar per year but renovation and maintenance costs would be 
borne by the Association. The Association is funded by the Attorney- 
General's Department of the Provincial Government and the Justice 
Department of the Federal Government. 

The Committee noted that Council on October 29, 1974 referred 
the proposal of D.E.R.A. for this building to the City Manager for 
consideration, together with all other proposals received to date for 
report to Council. 

Mr. Wilbur Campbell, Chief Administrative Officer of the Native 
Cour'tworkers and Counselling Association, presented the Committee 
with further background information on the Association and indicated 
the Association has access to funds for renovations. 

Under questioning by the Committee however, Mr. Campbell could not 
guarantee these funds would be available but he said he is 'reasonably 
certain' that his Association can get the necessary funds. He pointed 
out the Provincial Justice Development Commission of the Attorney-General' 
Department is looking for office space in the Downtown area. 

Mr. Campbell explained his Association would make use of almost 
all of the building but a reading room and possibly an Indian museum 
in the building would be open to the public. 

Bruce Eriksen of D.E.R.A. said his Association feels the building 
should be available to all the people of the community and not one 
particular group. He said D.E.R.A.'s proposal is that the City would 
pay for renovation costs while a variety of social service agencies 
would offer their services from the building. 

The Committee noted that the proposal of the Native Courtworkers 
Association is attractive in that funds for renovations would not be 
reauired from the City, yet D.E.R.A's concept offers greater public 
use of the building. 

The Committee inquired as to whether both groups could be 
accommodated in the building and there was consideration given to asking 
the two groups to prepare a joint proposal for presentation to the Com- 
mittee and that the Justice Development Commission be asked to be present 
when such proposal is made to the Committee. 

It was noted that earlier plans of the City for renovating and 
adding to the building were dropped because of high costs and the fact 
that the Province took over responsibility for social welfare. The 
City Medical Health Officer advised that his Department is still seeking 
improved accommodation for the Downtown Health Unit presently located 
on Abbott Street, and that the Main and Hastings area would be a good 
location for this unit. 


The suggestion was made that the City could possibly make some 
funds available for renovation to supplement monies which the Native 
Courtworkers Association might acauire if the Association would aerree to 
a greater degree of public usage of the building. 


The City Manager suggested that the Native Courtworkers Association 
be asked to obtain an undertaking in writing from the senior governments 

S^^^w^"^^ n^-^-^ provided for renovation of the Library building through 
the Native Courtworkers Association. " ^ ^ 

However, it was the feeling of the Committee that it should not 
make such demands on the proponents at this time. 


Cont'd 
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Following discussion it was 

RESOLVED 

THAT the Community Services Committee endorse the concept 
that the widest possible community use be made of Carnegie 
Library and that the Downtown Eastside Residents Association 
and the Native Courtworkers and Counselling Association of 
B.C. be asked to submit to the Committee a joint proposal 
for use of the building. 


i 4, Downtown Eastside Residents Association re 
I Wonder Rooms, 50 East Cordova Street 

The Committee had before it for consideration a letter dated 
January 6, 1975 (circulated) from D.E.R.A. and a letter dated 
January 3, 1975 (circulated) from Sidney Wong, Operator of Wonder 
Rooms, outlining problems in meeting City By-law requirements. 

The Chairman advised he had been contacted by Quon Wong, owner 
of the building, who claimed it nowmeets City By-law requirements. 

The Director of Environmental Health advised the Committee that 
the furnace has been converted to gas, the building has been sprayed 
and a roofing contractor has been scheduled to begin roof repairs. He 
said the operators have been granted an interim permit to the end 
of February. 

Following discussion it was 
RESOLVED 

THAT the report of the Director of Environmental Health 
be received. 


RECOMMENDATIONS 


5. Liquor Permit Application - 
124^ Seymour Street 

The Committee had before it for consideration a report dated 
December 17, 1974 (circulated) from the Planning Department in which 
it was stated the Technical Planning Board has approved the develop- 
ment permit (Application No. 6^554) subject to: 

"1. Revised drawings are to be first submitted or the submitted 
drawings amended to the satisfaction of the Director of 
Planning, clearly indicating the provision of one off-street 
loading and unloading space at the rear of the site and a 
floor layout of the building, indicating all existing and 
proposed walls. 

2. This request is to be first referred to the City Council 
Committee on new liquor outlets for consideration and 
necessary action." 

Following discussion it was 
RECOMMENDED 

THAT the application for a liquor permit at 1248 Seymour 
Street be approved and Development Permit Application 
No. 68554 be approved subject to: 
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. "Revised drawings are to be first submitted or the submitted 
drawings amended to the satisfaction of the Director of 
Planning, clearly indicating the provision of one off-street 
loading and unloading space at the rear of the site and a 
f]oor layout of the building, indicating all existing and 
proposed walls." 


6. Procedure for Neighbourhood Public House 
at 961 Penman Street 

In a letter dated November 2S, 197k to Alderman Volrich, 
Chairman of Council's Community Development Committee, the Deputy 
General Manager of the Liquor Administration Branch advised he 
considered a referendum necessary on the application of Tom 
Hammond for a liquor license at 96I Denman Street. 

The Community Development Committee upon considering this letter 
recommended : 

"THAT the application of Mr. Tom Hammond for a neighbourhood 
pub at 961 Denman Street be approved in principle subject to 
the City conducting a referendum of the residents and merchants 
in a three block area surromding 96I Denman Street, the cost 
of such referendum to be borne by the applicant, Mr. Tom 
Hammond. 

FURTHER THAT the applicant comply with all applicable City 
legislation. " 

Council at its meeting of December 17, 1974, approved the above 
recommendation of the Community Development Committee. 

In a letter dated January 10, 1975 addressed to the City Clerk, 
the Deputy General Manager of the Liquor Administration Branch advises 
that a public opinion poll, conducted by Mr. Hammond is all that is 
required by the L.A.B. 

The Committee had before it for consideration copies of the 
above noted correspondence. 

During discussion it was noted the Liquor Administration Branch 
letter of January 10, 1975 relieves the City of having to conduct a 
referendum on the application of Mr. Hammond for a liquor license at 
961 Denman Street. 

Following discussion it was 

RECOMMENDED 

THAT the City take no further action on this matter and 

that no referendum be conducted by the City on the application 

of Mr. Hammond for a liquor license at 96I Denman Street. 


7. Liquor Permit Application - 
36 East Broadway 

The Committee had before it for consideration a report dated 
January 10, 1975 (circulated) which stated the Director of Planning 
has approved this development (Application No. 6S763 ) subject to 
approval for a new liquor outlet to be obtained from the Council 
Committee. 

During discussion consideration was given to whether a canvass 
of residents in the area should be conducted but it was felt there 
are not enough residents in the immediate vicinity to warrant such 
a poll. 
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NOTICE OF MOTION (cont'd) 


2 . Centennial Project 

MOVED by Aid. Broome, 
SECONDED by Aid. Bird, 

THAT the 1971 B.C. Centennial Project be the construction 
of an addition to the Vancouver Centennial Museum to house the 
City archives, to be known as the Major Matthews Pavilion, and 
to incorporate, if financially feasible, additional storage 
space for the Museum. 


The foregoing are the Minutes of the Regular Council meeting dated 
July 14, 1970, and the reports referred to are those on Page (s) 


(Notice) 


The Council adjourned at approximately 5:45 p.m. 


*** 
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Following discussion it was 

RECOMMENDED 

THAT the application for a liquor permit at 36 East 
Broadway be approved. 


The meeting adjourned at approximately 5:05 p.m. 

FOR COUNCIL ACTION SEE PAGE(S)/^>6.:.£.... 
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STANDING COMMITTEE OF COUNCIL 
ON PLANNING & DEVELOPMENT 


January l6, 1975 


A meeting of the Standing Committee of Council on Planning and 
Development was held on Thursday, January l6, 1975, in the No. 2 
Committee Room, third floor. City Hall, at approximately 3:40 p.m. 


RECOMMENDATION 

1. Model of the Dowitown Peninsula 

The Committee considered a report of the City Manager dated 
December 10, 1974, which had been referred to them by City 
Council on December 17, 1974, (copy circulated). 

Mr. R. J. Spaxman, Director of Planning, stated that a model 
of the Downtown is desirable for an overview of all developments 
proposed for the Downtown. Developers would be required to 
construct the model of their development to be fitted into the 
City model. The public could look at the model and get a 
better idea as to heights of buildings in relation to landmarks 
such as the B.C. Hydro building. 

Mr. E. Crickmore of the Downtown Study Team outlined estimated 
costs. If space for the 1,300 sq. ft. model was found by 
expanding their present accommodation on West Broadway, the 
cost would be $3,750 for eleven months. If the study team 
was relocated downtown, additional costs could be $7,000 - 
$10,000 to the end of 1975. The annual co-st involved if the 
model was located downtown would be $17,^000 to $20,000. 

Discussion followed with respect to requesting the development 
community to share in the construction cost of the model. They 
should be charged a fee for having the model of their development 
fitted into the City model. 

The scale of the model was discussed. The Director of Planning 
indicated that a scale smaller than the one recommended 
(1:1500 i.e. 1" = 42') would not be adequate. 

The Committee 

RECOMMENDED 


THAT construction of the model be accepted in principle, 
but construction of only a portion be approved at this 
time to evaluate the effectiveness; the City Manager to 
determine the appropriate sum to be approved in advance 
of the 1975 budget. 

FURTHER THAT the Director of Planning report to Council 
details of the portion of the model to be constructed 
initially. 


PRESENT : 


Alderman Bowers (Chairman) 
Alderman Kennedy 
Alderman Bird 
Alderman Cowie 
Alderman Harcourt 


CLERK : 


M. Cross 
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2. Local Area Planning Priorities and Staffing 

Mr. R. Youngberg, Associate Director, Area Planning, reviewed 
the report of the City Manager dated December 6, 1974, on the 
above matter. He outlined the additional staff required to 
carry out the work programme anticipated for 1975 J 

(a) a Planner and Planning Assistant for Champlain 
Heights and the Fraser River to implement the 
ongoing work 

(b) a clerk-typist to assist the Planner working on 
the Fairview Slopes programme 

(c) a Planning Assistant to assist the Associate 
Director, Area Planning, with City— owned lands. 


He also stated that funds for two new Neighbourhood Improvement 
Programmes were approved and there was no staff available to 
carry out the work. 

The urgency of additional staff in Champlain Heights was discussed. 
The work is ongoing and staff is necessary to oversee the various 
projects currently being carried out in the area and to implement 
and co-ordinate new projects. 

The Committee discussed the question of local area planning 
programmes and the necessity for site offices. It was agreed 
that this would be discussed more fully at a further meeting 
with the Director of Planning. 

RECOMMENDED 

a. THAT a Planning Assistant position be authorized for 
the Area Planning Division to deal with City-owned 
lands and to assist the Associate Director; the 
Director of Personnel Services to classify the 
position. 

b. THAT the position of Project Manager for Champlain 
Heights be established and responsibility for 
classifying and filling this position be left with 
the City Manager. 

c. THAT consideration of the other positions referred to 
in the report of the City Manager be deferred 

for discussion at a further meeting with the Director 
of Planning on local area planning matters. 


The meeting adjourned at approximately 5j20 p.m. 

FOR COUNCIL ACTION SEE PA6E(S) ../<2£.. 
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CITY OF VANCOUVER 


SPECIAL COUNCIL - JANUARY 28, 19 7 5 


A Special Meeting of the Council of the City of Vancouver was 
held on Tuesday, January 28, 1975 in the Council Chamber, at 
2:00 p.m. 

PRESENT: Mayor Phillips 

Aldermen Bird, Bowers, Boyce, Cowie , Harcourt, 
Kennedy, Marzari, Rankin, Sweeney and 
Volrich 

CLERK TO THE COUNCIL: R. Henry 


Local Improvements on the Initiative 

MOVED by Aid. Bird, 
SECONDED by Aid. Sweeney, 

THAT this Council resolve itself into a Court of Revision for 
the purpose of hearing complaints against the proposed assessments 
or the accuracy of frontage measurements, or any other complaint 
which persons interested may desire to make and which is by law 
cognizable by the Court, Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 


COURT OF REVISION 


Pavements, Curbs and Lane Pavement 
on the Initiative Schedule #430 

The Court received from the Collector of Taxes, Schedule #430 
listing twelve Local Improvement projects at various locations on 
the initiative. It was noted that the following projects had been 
defeated as a result of petitions received: 

1. Begg Street 

2. Cottrell Street 

3. Evans Avenue 

7. Oliver Crescent 
11. Lane West of Renfrew 

In respect of Project #9, the Collector of Taxes requested 
the Court to adjust the measurements as noted: 

Lane Pavement 20 feet vri.de on the Lane South of Broadway from Yukon Street to Alberta Street. 

Frontage assessed - (Multiple) - From 399.98' to 249.93' 
Flankage assessed - (Multiple) - From nil to 109.52' 
Flankage non-assessable - (Multiple) - From nil to 36.50' 

Original Estimated Costs Ad.justed Estimated Costs 

City $ 1,184.00 $ 1,663.00 

Property Owners 8,856.00 8,377.00 
Total 10,040.x 10,040.00 


This is as a result of a consolidation which was received after the measurements were supplied 
to the Engineering Department. The consolidation changed an effective frontage measurement, 
( S.E. Corner of Yukon Street and Tenth Avenue), to an effective flankage measurement. 


MOVED by Aid. Rankin, 
SECONDED by Aid. Harcourt, 

THAT Schedule #430, including the amendment recommended by the 
Collector of Taxes, be approved. 

- CARRIED UNANIMOUSLY 
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Special Council, January 2 8, 19 75 2 

MOVED by Aid. Bowers, 
SECONDED by Aid. Bird, 

THAT the Court of Revision rise and report. 

- CARRIED UNANIMOUSLY 


COUNCIL 

MOVED by Aid. Bowers, 
SECONDED by Aid. Bird, 

THAT the report of the Court of Revision be received. 

- CARRIED UNANIMOUSLY 


Local Improvements Subsequent Procedure 

Council heard the following persons speaking to the projects 
listed : 

Sch. Proj . 
No. No. Comments 

Mr. J. Crawford 430 5 Commented on the method of carrying 

out the project 

Mr. H. Gerber 430 12 Opposed to the project 

A letter from Mr. W. Wilding supporting Project #4 (Vine Street) 
was noted. 

Council then considered a report of the City Manager dated 
January 16, 1975 in which it was recommended that, subject to the 
proceedings of the Court of Revision, all initiative projects in 
Schedule #430, except the defeated items 1,2,3,7 and 11, be under- 
taken. 

MOVED by Aid. Bowers, 
SECONDED by Aid. Sweeney, 

THAT the foregoing recommendation of the City Manager, con- 
tained in his report dated January 16, 1975, be approved. 

- CARRIED UNANIMOUSLY 


The Special Council meeting adjourned at approximately 2:10 p.m. 


The foregoing are Minutes of the Special Council Meeting 
(Court of Revision) of January 28, 1975, adopted on 
February 11, 1975. 


MAYOR 



CITY CLERK 
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CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, February 11, 1975, in the Council Chamber 
commencing at 2:00 p.m. 

PRESENT: Mayor Phillips 

Aldermen Bird, Bowers, Boyce , Cowie , Harcourt , 
Kennedy, Marzari, Rankin, Sweeney and 
Volrich 

CLERK TO THE COUNCIL : D.H. Little 

PRAYER 

The proceedings in the Council Chamber were opened with 
prayer offered by the Civic Chaplain, the Rev. Father Brendan 
Boland, Pastor of Our Lady of Perpetual Help. 

'IN CAiMERA' MEETING 

The Council was advised that there were matters to be 
considered 'In Camera' later this day. 

ADOPTION OF MINUTES 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Bird, 

THAT the Minutes of the Regular Council Meeting of January 
28, 1975, together with the Minutes of the Special Council Meeting 
(Court of Revision) of January 28, 1975, be adopted. 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Bird, 
SECONDED by Aid. Sweeney, 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 

UNFINISHED BUSINESS 

1 . 4 9th Avenue Cross town Bus 

City Council on September 10, 1974, passed the following 
motion : 

"THAT the City inform the Honourable James G. Lorimer, 
Minister of Municipal Affairs, of its wish that he 
implement, as soon as possible, a 4 9th Avenue crosstown 
bus service along 49th Avenue to Cambie Street, 41st 
Avenue, Marine Drive to U.B.C. and advise him that the 
City will undertake a survey within a few months to 
determine whether or not this service should be re-routed 
west of Cambie to continue along 49th Avenue, Marine 
Drive, Dunbar, 41st Avenue, Marine Drive to U.B.C." 

Pursuant thereto, the City Engineer under date of February 3, 
1975, submitted a report as a result of the survey undertaken. The 
report analysed the results of the survey and referred to a plan 
attached with respect to proposed bus stop locations. The City 
Engineer submitted the following options for Council's consideration 

"A i. Approval of 49th, Marine Drive, Dunbar, 41st Avenue, 
Marine Drive to U.B.C. as a bus route west of Cambie 
Street for the proposed 49th Avenue Crosstown Bus 
route. (Note - Council has already dealt with the 
route east of Cambie Street as per the attached 
Council report.) 


cent ' d . 
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UNFINISHED BUSINESS (cont'd) 

49th Avenue Crosstown 
Bus (continued) 


ii. Approval of the bus stop layout as shown on Plan 
TT 104. 

iii. Authorization for expenditure of a total $6,800, 
to be borne 25% by B.C. Hydro, for four bus pull- 
off s on Marine Drive at Carnarvon, Balaclava, 
Glendalough and Collingwood Streets. 

B i. Approval of the Cambie Street, 41st Avenue, Marine 

Drive routing west of Cambie Street for the proposed 
49th Avenue Crosstown Bus service. 

ii. Approval of the bus stop layout shown on Plan TT 104 
east of Cambie Street only . " 

Council received delegations from Mr. E.J. Ruddell, representing 
the Marpole-Oakridge Area Council and Mrs. T.D. Devitt, representing 
95 residents in the area. Briefs were filed by each delegate. 

MOVED by Aid. Boyce, 

THAT options A i, ii and iii as submitted by the City Engineer 
be approved. 

(Carried Unanimously) 

MOVED by Aid. Marzari , 

THAT option A ii contained in the report be referred to the 
City Engineer for further report to the Council meeting in two 
weeks' time and, in the meantime, citizens' groups affected be 
invited to make recommendations to the City Engineer on bus stop 
layouts . 

- Lost 

(Aldermen Bird, Bowers, Boyce, Kennedy, Rankin and 
Volrich opposed) 

MOVED by Aid. Sweeney, 

THAT this whole matter be tabled until the next meeting of 
Council for report by the City Engineer on the feasibility of 
the 57th Avenue routing. 

- LOST 

(Aldermen Bird, Bowers, Boyce, Cowie , Harcourt, Kennedy, 
Marzari, Rankin and Volrich and the Mayor opposed) 

The motion to refer and the motion to table having lost, 
the motion by Alderman Boyce was put and CARRIED UNANIMOUSLY. 


2 . Court House Renovations 

Council on January 28 , 1975 , deferred consideration, until this 
meeting, of a clause contained in the Finance and Administration 
report of January 16, 1975, concerning Court House Renovations. 

With the agreement of Council, Mr. A. Rogatnick, Interim 
Director of the Vancouver Art Gallery, addressed Council and 
filed a brief giving comments on the renovations. 

MOVED by Aid. Kennedy, 

THAT the City Council allocate $1 million from the sale of 
Block 71, to be used for renovations to the Court House, and in 
addition all the monies derived from the sale of the present 
Art Gallery be allocated also for these renovations; 


cont ' d . 
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UNFINISHED BUSINESS (cont'd) 

Court House Renovations 
(continued ) 


FURTHER THAT the Art Gallery Association be advised that 
if they wish to spend more than the foregoing amounts, estimated 
to be $2.2 million, that such additional funds will have to be 
raised from other sources; 

AND FURTHER THAT the Art Gallery Association be advised 
that Council still wishes there to be multiple use of this 
building and request that they report on what other organizations 
they consider might be suitable to share the space. 

(referred) 

MOVED by Aid. Cowie , 

THAT this whole matter be referred to the Art Gallery 
Association for report to Council as soon as possible. 

- CARRIED UNANIMOUSLY 

3. Downtown Eastside Residents' 
Association - Hotel East, 
4 55 Gore Avenue 


Council on January 28, 1975, deferred consideration, until 
this meeting, of a report of the Community Services Committee 
regarding the converting of hotels to other uses in the Downtown 
Eastside area. The Committee submitted the following recommendation 

"THAT applications for development permits to convert 
hotels to other uses in the Downtown Eastside area be 
brought before the Community Services Committee for 
approval . " 

MOVED by Aid. Rankin, 

THAT the foregoing recommendation of the Community Services 
Committee be approved. 

(amended) 

MOVED by Aid. Volrich in amendment, 

THAT the words 'for approval' in the recoiranendation be struck, 
and the words 'for information purposes' be substituted therefore. 

- CARRIED 

(Alderman Rankin opposed) 

The amendment having carried, the motion as amended and 
reading as follows was put and CARRIED UNANIMOUSLY: 

"THAT applications for development permits to convert 
hotels to other uses in the Downtown Eastside area be 
brought before the Community Services Committee for 
information purposes . " 

(Underlining indicates 
amendment) 

Council deferred consideration of the following items 
pending the hearing of delegations later this day: 

4. Save S.W. Marine Drive Committee - 
Delegation 

5. Civic Information - Local Newspapers 


6. Street Vending. 


Regular Council, February 11, 1975 

COMMUNICATIONS OR PETITIONS 

1. ^ Ice Rink - 

Hastings East Area 

MOVED by Aid. Rankin, 

THAT the request of the Hastings Community Association Lo 
appear before Council as a delegation with respect to the buildincj 
of an ice rink in Hastings East, be granted, and arrangements left 
with the City Clerk. 

- CARRIED UNANIMOUSLY 

2. International Peace Arch Association: 
Grant Request re Annual Celebration 

A letter was received from the International Peace Arch 
Association dated January 29, 1975, requesting a grant of $100.00 
towards the Association's annual celebrations at Peach Arch Park 
on Sunday, June 8, 1975. Council noted that an annual grant in 
this amount has been given for a number of years. 

MOVED by Aid. Bird, 

THAT the International Peace Arch Association's grant request 
of $100.00 be approved. 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 

3. Landlord and Tenant 
Act and Fire By-law 

Council was advised that the Rental Housing Council of B.C. 
has requested to withdraw its letter of February 3, 1975, at this 
time with a view to making other arrangements. It was so agreed. 

4 . Point Grey Road Properties 

Council noted the following letter from the Board of Parks 
and Recreation under date of February 4, 1975: 

The following is an excjerpt fron the minutes of the last 
meeting of the BOcird held on February 3, 1975: 

. - . " POINT GRLY ROAD WATERFR3NT 

"At the January 20th meeting of the Board, Alderman 
Volridi's suggestion that Seagate Manor (2831 Point 
Grey Road) demolition be again deferred, was referred 
to this meeting. Board meirbers received copies of a 
report dated Januarv 31, 1975, prepared by the 
Board's Director of Planning recotmending that 
structures on City owned property be removed ipon 
ejqsiry of present lease arrangements at the end of 
March as the prtDperties r^resent exoeptional park 
potential for tliousands of passing pedestrians and 
motorists and for public access to the waterfront 
and scsne benefits from public park purchase 
e:q5enditures along Point Grey Road should be 
realized. 

"After discussion, it was reguleurly moved and seconded, 

. . ' W11FRI-7\S large sums of [xiblic money votetl for 
par+;s liavr lx?oji oxponti<xi ujxan the purdiaso of 
certain properties on Point Grey Road for public 
ases , and 

'WIIERI'^ftS notice to tenants to vacate was served 
in NovBT4)er 1973, 


cont ' d . 
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COMMUNICATIONS OR PETITIONS (cont'd) 

Point Grey Road Properties 
(continued) 

•THEREFORE BE IT RESOLVED: That the Board of 
Parks and Recreation request the City 
to proceed with demolition of the 
structures at 2823-25, 2831, 3223-25 
and 3235 Point Grey Rocid inttediately 
upon ejipiry of lease agreewesnts on 
^1arch 31, 1975, and tliat the CL ty's 
D3partment of Social Planning be 
rxyjuested to assist in the relocation 
of tlie two senior citizens now renting 
space in Seeigate Manor if, in fact, 
such assistance is requested by them. 

- Carried." — 


"Vnc Hi rector of Plannina sriokc to a proposed park 
vievelcpnent plan for the two waterfront areas that 
\vlll be cleared of buildings."... 

A letter was also noted from Dr. Emily Goetz requesting an 
extension of time to relocate from 2831 Point Grey Road. Letters 
from Mr. D.J. Morel and Glen Jacobsen, et al, were received 
requesting to appear as delegations re the destruction of Point 
Grey Road residences. 

Alderman Volrich, at this point in the proceedings, introduced 
the following Notice of Motion on the subject matter: 

MOVED by Aid. Volrich, 
THAT WHEREAS 

(a) Council did in January, 1974, approve a resolution 
whereby the tenants of Seagate Manor at 2831 Point Grey Road 
were given an extension of time for vacating their premises 
to the 31st day of March, 1975, and by resolution of Council 
on the 5th day of February, 1974, the tenants at 2823-25, 
3223-25 and 3235 Point Grey Road were given similar extensions; 

(b) All the said premises continue to be fully occupied 
and most of the tenants have resided in these premises for 
some years ; 

(c) There continues to exist in the City an acute shortage 
of rental accommodation and the tenants of these premises are, 
understandably, having a great deal of difficulty in finding 
alternative and comparable accommodation in the circumstances 
that presently exist, and hardship will be caused to some of 

the elderly tenants who live in Seagate Manor if required to 
vacate at this time; 

(d) Seagate Manor and cottage and the building at 3225 
Point Grey Road are, in particular, in excellent condition and, 
additionally, Seagate Manor has both historical and architectural 
significance ; 

(e) The matter of the City's policy retjarding the acquisitien 
and use of properties along Point Grey Road was referred to the 
Kitsilano Planning Committee for consideration and recommendations 
from that Committee should be awaited; 


cont ' d . 
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BOARD OF ADMINISTRATION (WORKS - 1) 


JULY lOTH, 1970. 


The following is a report of the Board of Administration: 


WORKS S, UTILITY MATTERS 


CITY ENGINEER'S REPORT 


1. Lumber Storage Shed - Manitoba Yard 

"A variety of lumber stock, used mostly for concrete forms, is now stored 
in the open in the Purchasing Stores area of Manitoba Yard. Despite consider- 
able effort in covering the piles and sprinkling in hot weather the material 
warps and splits, a wastage of material and loss of time results and quality 
of the finished work can be affected. 

It is proposed to build a steel shed approximately 24 feet by 100 feet, 
to provide covered storage for this material. Associated items such as 
expansion jointing, form clamps and ties could also be stored in the shed and 
a second stop at the Stores Building avoided. 

The estimated cost of such a shed is $27,000. The covering and sprink- 

ling of the piles of lumber which would be avoided costs approximately $1,200 
per year. The cost on the job of culling the lumber before use and the actual 
wastage of lumber are less easy to determine but are estimated to be approxima- 
tely $5,000 per year. 

The sum of $ 27,000 for the construction of the shed was provided in 
the Supplementary Capital Budget approved by Council on 28th April, 1970. 

It is proposed to construct this shed with City Forces. Contractors are 
not available because of their labour dispute and our crews have built other 
sheds of this type. 

I RECOMMEND that the City Engineer be authorized to proceed with this 
project." 

Your Board RECOMMENDS that the foregoing be approved. 

2. Fuel Dispensing Facilities at Cambie Yard 

"As has been previously reported in connection with Works Yard moderniza- 
tion and at budget time, the fueling facilities at Cambie Yard need to be 
replaced, primarily because the storage tanks are too small. This is 
particularly so during times of emergency and when fuel supply is interrupted. 
These facilities are also poorly located in the Yard for present-day needs, 
which results in some congestion and unnecessary delays. 


Cont'd. 


Regular Council, February 11, 1975 

COMMUNICATIONS OR PETITIONS (cont'd) 


Point Grey Road Properties 
(continued) 


(f) Matters that require further consideration are the 
questions of the need, desirability and the probability of 
public use, of lookout parks and additional waterfront access 
points in this area, as well as the problems of traffic and 
safety, particularly in the areas of Seagate Manor; 

THEREFORE BE IT RESOLVED THAT 

(i) Demolition of the said properties not be proceeded with at 
this time, pending reconsideration by both the City Council 
and the Park Board, after report from the Kitsilano 
Planning Committee, of the overall policy of property 
acquisition and use along Point Grey Road ; 

(ii) The Fire Chief be requested to report on what measures will 
be necessary to be implemented in order to have Seagate 
Manor comply with the Fire By-law, and that the Supervisor 
of Property and Insurance report on the cost involved; 

iii) The Supervisor of Property and Insurance also report on the 

present rentals being charged the tenants of the various 

properties, the costs involved in the operation of the 

properties by the City and the extent to which rentals may 

have to be increased at Seagate Manor in order to assist 

in meeting the additional costs involved in complying witli 

the Fire By-law. , ^. , 

(notice) 

MOVED by Aid. Harcourt , 

THAT this matter be deferred for further consideration in two 
weeks' time, at which time the Chairman of the Park Board, represen- 
tatives of the Kitsilano Planning Committee and any other interested 
parties be permitted to address the Council; 

FURTHER THAT the Park Board be prepared to comment on the use 
of Seagate Manor as a community activity centre to include 
community services for senior citizens; 

AND FURTHER THAT the Notice of Motion submitted by Alderman 
Volrich be also deferred for consideration as a motion in two 
weeks' time. 

- CARRIED UNANIMOUSLY 

5. 2225 & 2236 East 29th Avenue: 
Demolition for Park Site 


Council noted the following letter from the Board of Parks 
and Recreation under date of February 4 , 1975 : 

Ttie follcwing is an exoerpt from the minutes of the last 
meeting of the Board held on Ftebruary 3, 1975: 

. . . " 2225 AND 2236 EAST 29TH AVENUE - PARK SITE 

"CLty Clerk in a letter dated January 23rd, advised 
of the fbl lowing extract fran the minutes of City 
Council meeting held on January 21, 1975: 

.. 'Alderman Harcourt advised that the P£irk Board 
have requested tlie Supervisor of Profx;rt\' & 
Insurance to acquire 2225 and 2236 Fast 29th 
Avenue to catplete develc^ment of an adjacent 
park. Aldeman Harcx5urt considers tiiat 
aoTuisiticn of these two houses would inpose 
a hardsliip on the families currently residing 
in tiiem. 

"^loveti, nhat Council instruct Uie Supervisor 
of Proix^rty i, In;5urancc to withdraw tlio Notice 
to Vacate given to tJic n?si dents of 2225 .md 
223b KcTT.t 29tli Avenue, and the Park Hoard Ix? 
rejuestod to report to Ccxincil on tliis m^itter'.. 

cont ' d . . . . 
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COMMUNICATIONS OR PETITIONS (cont'd) 

2225 & 2236 East 29th Avenue: 
Demolition for Park Site (continued) 

"The Uircctor of Planning outlined a developnent plan 
of tlie area and advised tliat approximately 50% of 
development is ocnpleted and that the two small 
houses, that were purchatsed in 1964, are inhibiting 
full development of tiiis neighbourhood pcirk site. 

"Alderman Haroourt advised that his intention was 
to allow the present residents time to relocate 
tlemselves and suggested they be allowed to remain 
until July 15, 1975. 

"It was regularly r.ioved and seoonded, 

"RESOLVLX): 'Hiat City Cbuncil be requested to 
remove the two structures at 2225 
and 2236 East 29tli Avenue on or 
imtipdiately after July 15, 1975, 
to allow a reasonable time for 
occufjants to find other acoormodation. 

- Carried. 

MOVED by Aid. Harcourt, 

THAT the request of the Park Board as contained in its 
resolution quoted above, be granted. 

- CARRIED UNANIMOUSLY 
MANAGER'S, DEPARTMENT AND OTHER REPORTS 


A. MANAGER'S GENERAL REPORT 
FEBRUARY 7 , 1975 


Works & Utility Matters 
(February 7 , 1975) 

The Council considered this report which contains four Clauses 
identified as follows: 

Cl. 1: Special Survey, S/S 52nd Avenue between Kerr Street 
and McKinnon Street, Lots 1-14, Block 4, S.W.V 
D.L. 338 

Cl. 2: Special Street Lighting on Mainland Street between 

Smithe and Nelson Streets 
Cl. 3: Undergrounding B.C. Hydro Power Line - CP. Railway 

North of 6th Avenue from Alder to Heather Streets 
Cl. 4: Tender No. 46-74-5 - Sewer & Waterworks Grey Iron 

Castings 

The Council took action as follows : 

Clauses 1 to 4 Inclusive 

MOVED by Aid. Volrich, 

THAT the recommendations of the City Manager contained in 
Clauses 1 to 4 inclusive, be approved. 


- CARRIED UNANIMOUSLY 
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MANAGER'S, DEPARTMENT AND OTHER REPORTS (cont'd) 

Manager's General Report 
February 7, 1975 (continued) 

Building & Planning Matters 
(February 7 , 1975) 


Point Grey Road Property 
Acquisition Program (Clause 1) 

MOVED by Aid. Kennedy, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 

Fire & Traffic Matters 
(February 7, 1975) 

The Council considered this report which contains two 
Clauses identified as follows: 

CI. 1: Installation of Pedestrian Signal at Knight 

and 61st Avenue 
CI. 2: P.N.E. Parking - R.P.O. Zones 

The Council took action as follows : 

Installation of Pedestrian Signal at 
Knight and 61st Avenue (Clause 1) 

MOVED by Aid. Bird, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 

P.N.E. Parking - R.P.O. 
Zones (Clause 2) 


MOVED by Aid. Bowers, 

THAT the special signs referred to in this Clause be not 
posted in any of the Residents Parking Only zones in the City. 

- LOST 

(Aldermen Cowie, Kennedy, Marzari , Rankin, Sweeney, 
Volrich and the Mayor opposed) 

MOVED by Aid. Volrich, 

THAT special signs indicating the minimum fine, be posted 
around the P.N.E. area only in Residents Parking Only zones at 
a cost of $4,000 in advance of the 1975 Budget. 

- CARRIED 

(Alderman Bowers opposed) 


Finance Matters 
(February 7, 1975) 

The Council considered this report which contains twelve 
Clauses identified as follows: 

Cl. 1: City Council Appointment of Deputy City Treasurer 

and Collector 
Cl. 2: Consultant's Study on Parking Tax 

Cl. 3: Queen Elizabeth Theatre Emergency Refrigeration Repairs 
Cl. 4: Southam Contract Dated July 22, 1960 
Cl. 5: Damage to Argillite Carvings - February 18, 1974 
Cl. 6: Request for Refund of Business License Fens and 
Pro[)orty 'J'axos 


cont ' d . 
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MANAGER'S, DEPARTMENT AND OTHER REPORTS (cont'd) 

Manager's General Report 
February 7, 1975 (continued) 

Finance Matters (February 7, 
1975) (continued) 


CI. 

7 : 

Senior Recreational Worker - Britannia Community 



Services Centre 

CI. 

8 : 

Tender No. 12-75-1 - Supply of 1975 Police and 



Firemen's Uniforms 

CI. 

9 : 

Health Department - Attendance at Roster Conference 

CI. 

10 : 

Execution of Various Documents 

CI. 

11 : 

Permit Fee Structure 

CI. 

12 : 

Grants in Lieu of General, School, Hospital, Municipal 


Finance Authority and Regional District Taxes 
The Council took action as follows : 


Clauses 1 to 9 Inclusive 


MOVED by Aid. Bird, 

THAT the recommendations of the City Manager contained in 
Clauses 1 to 9 inclusive, be approved. 

- CARRIED UNANIMOUSLY 

Execution of Various Documents 
(Clause 10) 


MOVED by Aid. Bowers, 

THAT the recommendations and proposals of the Director of 
Legal Services as contained in this Clause, be approved. 

- CARRIED UNANIMOUSLY 


Permit Fee Structure 
(Clause 11) 


MOVED by Aid. Volrich, 

THAT the electrical, plumbing and gas, and building permit 
fees be based on a 100% recovery basis and, therefore, the 
recommendations of the City Manager be approved, after amendment 
as follows : 


"A. The Director of Permits and Licenses and Director of 
Finance report on the existing fee schedules to bring 
in line for 1975-76 100% of operating costs. 

B. The Director of Permits and Licenses notify the 
appropriate plumbing, heating and electrical 
associations of fee increases to be forwarded to 
Council in accordance with recommendation (A) of 
this report, such increases to take effect 60 days 
after official notification. 


C. Future reviews of permit fees take place every year, 
if practical, in order to provide for the rapidly 
changing cost features of the present economy." 


- CARRIED UNANIMOUSLY 

Grants in lieu of General, School, Hospital, 
Municipal Finance Authority and Regional 
District Taxes (Clause 12) 


MOVED by Aid. Sweeney, 

THAT grants in lieu of taxes to organizations listed in 
this Clause in the amount of $37,632.18, be approved. 


- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 
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MANAGER'S, DEPARTMENT AND OTHER REPORTS (ppnt'd) 

Manager's General Report 
F ebruary 7, 1975 (continued) 

Property Matters 
(February 7, 1975) 

The Council considered thi^ report which cori):^;-ns six 
Clauses identified as follows : | 

Lease to Imperial ' Oil Limited 

Acquisition for Tyne Street Widening - E/S of Tyne 
Street South of Kingsway 

S/S Kingsway East of Rupert Street, l^Qp 1, Block 16 DL 37 
Acquisition for Family Housing Projep^ - E/S 
Commercial Drive South of XQth Avenup 
Renovations at 1060 West 8f;hj Avenue 

Lot B, Block 14, D.L.'s 196 & 306 - Bputh of Carrinqton 
Street on North Arm of Eraser River 

The Council took action as follows: 

Clauses 1 to 5 Inclusive 

MOVED by Aid. Bird, 

THAT the recommendations of the Cit:y Managep opntained in 
Clauses 1 to 5 inclusive, be approved. 


CI. 

1 : 

CI. 

2 : 

CI. 

3 : 

CI. 

4 : 

CI. 

5 : 

CI. 

6 : 


- CA^ifi;ED UNANIMOUSLY 


Lot B, Block 14, D.L.'s 196 & 306 - 
South of Carrington Street on North 
Arm of Eraser River (Clause 6) 


MOVED by Aid. Bird, 

THAT the Supervisor of Property and Insuranpp pe authorized 
to purchase Lot B, Block 14, D.L.'s 196 ^nd 306 fqf public access 
to the north arm of the Eraser River fop the sum $57,000, as 
of March 1st, 1975, chargeable to Accoupt Code 5fl:j./^.601. 

- C^p^^ED UNANIMOUSLY 


B. DEPARTMENT GENERAL REPORT 
FEBRUARY 7, 1975 


Building & Planning Matters 
(February 7, 1975) 

The Council considered this report which cor^t:^:j.ns two 
Clauses identified as follows: 

CI. 1: Pedestrian Bridge - 1500 West Georg:j.^ gtreet 
Crown Life Building - Development Pe^fp^-t 
Application #66807 > 

CI. 2: An Agreement between the City and Coa^^t^al Towiny 

Co. Ltd. re Subdivision of Lot 'A' - l^^O Kent Avenue 

The Council took action as follows: 

Clauses 1 and 2 

MOVED by Aid. Sweeney, 

THAT Clause 1 be received for information s^X}^ phe recommendation 
of the Director of Planning contained in Clause 2 pa approved. 


- C^VPfilED UNANIMOUSLY 
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MANAGER'S, DEPARTMENT AND OTHER REPORTS (cont'd) 

C. Local Improvement on the Initiative: 
Broadway West Beautif ication 

The City Manager, under date of January 31, 1975, submitted 
the following report: 

"The City Engineer reports as follows: 

'Council on 22 October, 1974 dealt with a report of the Director of Planning 
and City Engineer on this project and authorized the initiation of the l.ociil 
Improvement. This is the formal report required under the Local Improvement 
Procedure By-lav to advance this project to a Court of Revision and subsequently 
to Council for final approval. 

First Step 

It is advisable to carry out the improvement of Broadway between Waterloo 
Street and Larch Street and of adjoining parts of other streets as a Local 
Improvement on the Initiative Principle. The improvements include sidewalks, 
lighting, planting, street furniture, paving and boulevard parks, all as set out 
in the Broadway West Beautif ication Project By-law. 

The City's share of the cost of this project and the cost of commuting 
certain current Local Improvement charges are available in budgeted Beautif ication 
Capital Funds.' 

Second Step 

The Director of Finance submits the following report on financial arrangements: 

'In accordance with the Local Improvement Procedure By-law I am submitting 
the City Engineer's report dated 31 January, 1975. 

The estimated total cost of this project and of commuting certain current 
Local Improvement charges is S659,68l of which the City's cost is 8246,940. 

I have to report the necessary financial arrangements can be made.' 

The City Manager has decided that it is desirable to undertake the project 
referred to and RECOMMrJNDo that: 

i. The report of the City Engineer and Director of Finance be adopted, together 
with the Detailed Second Step report on file in the City Clerk's Office. 

ii. The Court of Revision for this project be held at 1:00 p.m. on Thursday, 
27 March, 1975. " 

MOVED by Aid. Bowers, 

THAT the recommendations of the City Manager contained in 
the foregoing report be approved, after amending the second 
recommendation to read as follows : 

"(ii) The Court of Revision for this project to be held 
on a convenient Council meeting day . " 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 

(Underlining indicates 
amendment) 

D. Illegal Suites: 
Hardship Cases 

The Committee of Officials concerning Illegal Suites - Hardship 
Cases, submitted the following report under date of January 24, 19 75; 

"The Committee of Officials has considered the following requests 
under the policy established by Council concerning Illegal Suites 
Hardship Cases, and reports as follows: 

(a) The following applications recommended for approval by the 
Sub-Committee be approved: 

Aniela Wierzejski (Lessee) , 2134 MacDonald Street 

George Nicholson (tenant) , 3380 Euclid Street 

Michele and Lucia Di Lalla (owners) , 3105 East 23rd Avenuo 

Mrs. J. Kiepprien (tenant) , 5481 Ormidale Street 

Mrs. Lena McMillan (owner), 942 West 15th Avenue 

cont ' d . . . . 
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Illegal Suites : Hardship 
Cases (continued) 


(b) the following applications be approved for one year from 
the date of this Resolution: 


Tony Cho (tenant) , 4438 John Street 

Tara Singh Sangha (owner) , 5059 Killarney Street 

Gerald Pybus (owner) , 5595 Boundary Road 

Janak S. Paul (owner) , 1137 Lillooet Street 

Kathy Sheppard (tenant) , 2161 West 6th Avenue 

Shirley Hiebert (tenant) , 5976 Ormidale Street 

Mr. M. Shaheem (owner) , 2738 Duke Street 


(c) the following applications be approved for six months from 
the date of this Resolution: 


Kwang Woon Cha (tenant) , 3380 Euclid Street 
Sheban Ali (tenant) , 1791 East 41st Avenue 
Sharman Yachnin (tenant) , 2445 West 8th Avenue 

(d) in respect to the above mentioned, the City Building 
Inspector be instructed to withhold enforcement action anc 
to carry out the policy as adopted by Council on December 
17, 1963, and as amended by Council on November 10, 1964." 

(e) the following applications be not approved: 

Gerry Wilson (tenant) , 131 East 27th Avenue 
Augelino Melo Da Costa (tenant) , 4012 Perry Street 
Bruce Lee (tenant) , 3525 West 8th Avenue 

Bruno & Luciana Porcellato (tenants) , 2810 Kitchener Street 
Mr. T. Verstraete (owner) , 2031 Collingwood Street 
Sundram Reddy (owner) , 2060 East 37th Avenue 
Mrs. Wan Ying Lew (owner) , 1536 East Broadway 

MOVED by Aid. Bowers, 

THAT reconmendations (a) , (b) , (c) and (d) contained in the 
foregoing Committee of Officials report dated January 24, 1975, 
be approved. 

- CARRIED UNANIMOUSLY 

In considering recommendation (e) of the Committee, action 
was taken as follows: 

MOVED by Aid. Bowers, 

THAT the following applications be approved for six months 
from the date of this resolution: 

Gerry Wilson (tenant) , 131 East 27th Avenue 

Bruno & Luciana Porcellato (tenants ) , 2810 Kitchener; 

FURTHER THAT the application from Augelino Melo Da Costa 
(tenant), 4012 Perry Street, be referred back to the Committee 
for more detailed information on the application; 

AND FURTHER THAT the balance of the applications be not 
approved . 

(amended) 

MOVED by Aid. Sweeney in amendment, 

THAT the application from Sundram Reddy (owner) , 2060 East 
37th Avenue, be approved for six months from the date of this 
resolution . 

- LOST 

(Aldermen Bird, Bowers, Boyce , Cowie , Harcourt , Marzari, 
Rankin, Volrich and the Mayor opposed) 

cont " d . . . . 
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Illegal Suites: Hardship 
Cases (continued) 


MOVED by Aid. Marzari in amendment, 

THAT the application from Mrs. Wan Ying Lew (owner), 1536 
East Broadway, be approved for six months from the date of this 
resolution . 

- LOST 

(Aldermen Bird, Cowie, Harcourt, Rankin, Sweeney, Volrich 
and the Mayor opposed) 

MOVED by Aid. Marzari in amendment, 

THAT the application from Mr. Bruce Lee (tenant), 3525 West 
8th Avenue, be approved for six months from the date of this 
resolution . 

- CARRIED UNANIMOUSLY 

The amendment having carried, the motion by Alderman Bowers 
as amended and reading as follows was put and CARRIED UNANIMOUSLY 

"THAT the following applications be approved for six months 
from the date of this resolution: 

Gerry Wilson (tenant) , 131 East 27th Avenue 

Bruno & Luciana Porcellato (tenants), 2810 Kitchener 

Bruce Lee (tenant), 3525 West 8th Avenue; 

FURTHER THAT the application from Augelino Melo Da Costa 
(tenant), 4012 Perry Street, be referred back to the 
Committee for more detailed information on the application; 

AND FURTHER THAT the balance of the applications be not 
approved . " 

E. Immigration Services Centr e 

The City Manager, under date of February 5, 1975, submitted 
the following report: 

"The Director of Social Planning REPORTS: 

'On December 10th, 1974, Vancouver City Council approved the 
following recommendations of the Medical Health Officer and 
the Director of Social Planning: 

1. an Immigrant Services Centre be established in 
south-east Vancouver; 

2. City Council approve the addition of one full-time 
Nurse and one full-time Health Aid Interpreter to 
the City Health Department at a cost of $11,951 for 
6 months from January 1st to June 30th, 1975; 

3. the City Council approve funds in the amount of 
$8,154 for the payment of rent, heat, light, and 
phone for the proposed Immigrant Services Centre 

in the South -oast sector of the City on a six-month 
basis, pending the results of the evaluation of 
this service; and the Supervisor of Properties and 
Insurance be instructed to locate suitable premises; 

4. the Director of Social Planning and the Medical Health 
Officer, in co-operation with the Management Committee 
established to oversee the operation of the Centre, 
report back to the Standing Committee of Council on 
Social Services by May 30th, 1975 on the success or 
failure of the service and future funding, if required; 

5. tlie foregoJnc recommendations be approved subject to 
the condition that the Department of Manpower and 
Immigration fulfulls Its commitment to pay the salaries 

of two staff; the Project Co-ordinator and the Administrative 
Assistant and also provide a Manpower Officer; 


cont ' d . 
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MANAGER'S, DEPARTMENT AND OTHER REPORTS (cont'd) 

Immigrant Services Centre 
(continued) 

6. in the event the service is not fully staffed by January 
1st, 1975 that the six month period of City funding 
commence from the date of full staffing and the report 

to the Social Services Committee be five months thereafter; 

7. the salary and classification of the Nurse and Health 
Aid Interpreter positions be subject to review by the 
Director of Personnel Services and a report to the City 
Mana ge r . 

At the time of reporting on the above matter, the nature and extent 
of renovation requirements were indeterminable as two sites were 
being considered. An amount of $1,000 was requested for renovations 
originally. The site selected at 8165 Main Street is almost new 
and has been rented at an econoraic rent; the use of the facility 
as a Service Centre is a depaiture from that which the developer 
designed the facility. Consequently, some structural changes and 
additional plumbing have been required to make the facility fully 
serviceable. The owner has been unwilling to include such renovations 
in the agreed upon rent negotiated by the Property Department. He 
offered to undertake needed renovations at a cost of $4,200. We 
estimate that total renovations will cost about $2,300. 


Further, whereas in the original agreement, the City of Vancouver 
was to provide all furniture to the Centre, little has been 
available at Manitoba Yards and the majority of office f ur n i sli 1 n j', s 
have been provided by the Department of Manpower and Immigration. 
An additional estimated $600 is required to purchase used waiting 
room furniture for the Centre. 

A serious oversight in the original submission was the consideration 
of total janitorial services. Estimated costs for these services 
are $2,250. (See attached letter) 

Finally, the telephone service requirements were underestinatod. 
The staff complement has been increased through the Immigrant 
Services Society and Police will have a team decentralized out 
of the Centre on an almost full-time basis. 

Thus, given the staff complement from Immigration Department, 
Immigrant Services Society, Health, Vancouver South Resources 
Board and Police, phone requirements have been revised upwards 
from one line plus extensions to three lines plus extensions. 

ADDITIONAL SET-UP COSTS 


Additional set-up costs for the Immigrant Services Centre are 
estimated as follows: 


Allocated 
(Dec. 10, 1974) 


Total 
Required 


Add i t i on a 1 
Requeste d 


1. Renovations 

a . Labour 

b. Materials 

c. Office Equipment 

d. TOTAL 


$1,000.00 


$1 , 300 . 00 
$1,000.00 
600.00 
$2,900.00 


$1 ,900 . 00 


2. Janitorial Services 
( 6 raon t h s ) 


NIL 


$2,250.00 


$2,250.00 


3. Telephone Services 
(6 months) 

a. Installation 

b . Rental 

c. TOTAL 


$ 30.00 

$ 37.40/mo. 

$254.00 


$ 385.00 

$ 135.35/mo/ 

$1,197.10 


$ 943.10 


TOTAL ADDITIONAL SET-UP FUNDS REQUIRED: 


$5,093.10 


The Immigrant Services Centre locat 
doors to the public in a modest way 
The official opening of the Centre 
17th, 1975. 


ed at 8165 Main Street opened its 

on Monday, January 27th, 1975. 
will be held on Monday, February 

cent ' d . . , . 
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MANAGER'S, DEPARTMENT AND OTHER REPORTS (cont'd) 

Immigrant Services Centre 
(continued) 


To date, the cooperation of all parties, especially the Manpower 
and Immigration Department and Immigrant Services Society has been 
excellent. The intent of the Centre is to provide through an 
inter-governmental and inter-disciplinary team of professionals, 
a broad range of service and program opportunities to the immi grant 
population resident in the local South Vancouver community. Given 
the level of cooperation to date, the operation should be successful. 

Therefore, the Director of Social Planning RECOMMENDS that 
City Council: 

a, approve funds in the amount of $5,093.00 as specified 
in the report for additional renovations, furnituie, 
janitorial and telephone costs; and 

b. authorize placement of the approved funds in the 
Social Planning Departmental budget for disbursement. 


The Comptroller of Budgets advises that if the report 
recommendations are approved, the additional $5,093.00 
will be provided in the 1975 Revenue Budget. ' 

The City Manager RECOMMENDS approval of the foregoing recom- 
mendations of the Director of Social Planning." 

MOVED by Aid, Rankin, 

THAT the recommendation of the City Manager contained in the 
foregoing report be approved. 

- CARRIED UNANIMOUSLY 

F. Queen Elizabeth Theatre: Renewal 
of Lease of Parking Garage 


The City Manager, under date of February 7, 1975, submitted 
the following report: 


"The Manager of the Queen Eli::abeth Theatre reports as follows: 

'The lease of the Queen Elizabeth Theatre Parking Garage, dated 
February 29, 1972, expired on January 31, 1975, and now continues on 
a month-to-nonth basis until renewed. 

The basis of the lease is that all parking fees are turned over 
daily to the City. V/ages and operating expenses are paid bv the 
Le ssee for which he is reimbursed monthly. Gross exDcnd ituro are 
limited to the amount stated in the lease. The Manager of tlie 
Queen Elizabeth Theatre reviews the expenditures annually and ;^er.'!^':s 
to Council in January the expected operating expenses of the lesse-? 
for the current year, and the expenses are set accordingl\' . Th.e 
present Lessee, Metro Parking Ltd., has asked for a renewal of t'r.e 
lease for three years, on the same terms and conditions except that: 

In Clause 5 (a) - The allowance for operating expenses for 

1975 be set at $35,000.00,^(1974 - $31,500) 

Mr. J. Sloan, President of Metro Parking Ltd,, has requested that the 
management fee of $3,000,00 annually ($250,00 per month) not be 
increased. The management fee includes all supervision, bookkeer ] ng 
services, telephone service (other than that supplied by the Lospor), 
transportation and any other office expenses incurred by the Lessee 
in the operation of the parage. 

The Theatre Manager recommend;; renewal of the lease of the QuetMi 
Elizabeth Theatre Parking Garage to Mot ro Parking Ltd. foT"* a ["'orr^! 
of three years, on the same terms and conditions as the pre:-,<'nt l,Mi,e 
with the exceptions set out in this report and that: 

Clause 6 (a) of the present lease not be included in the now 
lease as it is no longer deemed necessary. 

Clause 6 (a) i^eads as follows: 


cont ' d . 
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Board of Administration, July 10th, 1970 


(WORKS - 2) 


Item No. 2 Cont'd. 

The proposed facility will have a two-week supply of fuels instead of 
the present one-day supply and will be placed in a better location. The old 
facility will be converted into bulk oil storage which can serve the Service 
Garage, the proposed fueling facility, and also be used during emergencies. 

The funds for these facilities were provided for in the 'Yards Fund - 
Provision for further Projects Unallocated awaiting final design and estimates - 
152/7901'. The design has now been completed and the work is estimated to cost 
$35,000, 

I RECOMMEND that the City Engineer be authorized to call tenders and pro- 
ceed with this work at an estimated cost of $35,000. " 


Your Board RECOMMENDS that the foregoing be approved. 


RECOMMENDATIONS : 

3. Bus Stop on East Side of Victoria Drive 
North of 47th Avenue 

The City Engineer reports as follows: 

"Mrs. Alex Beaumont of 6166 Victoria Drive, has complained 
by letter dated April 8, 1970 of a bus stop post recently 
placed on her frontage and of resulting disturbances, 
damage to la-wn and shrubbery and litter. 

This is an old established stop, the location of which 
conforms to City policy. On March 23, 1970 in the 
course of general maintenance, the wooden bus stop 
post here was to be replaced. In addition to identi- 
fying the location, bus stop posts mark the length of 
a bus stop as measured from the intersection, and in 
this case, the bus stop was found to be too long. 
Consequently, the opportunity was taken to alter it to 
a standard sized stop by moving the post 25 ft. south- 
ward. This placed it on Mrs. Bea\imont's frontage 
and since the waiting bus passengers naturally stand 
near the post, this in turn caused the litter to 
appear at this new positioning. 

When the location was visited, it was found to be quite 
neat and tidy and there was no visible damage to Mrs. 
Beaumont's lawn and flowers. There is a small local 
shopping centre at 48th Avenue and as a result, this 
stop receives somewhat more litter than usual. A 
litter container would assist, however, there is no 
provision in this year's budget for purchasing containers. 

In connection with Mrs. Beaumont's request for a 'Keep 
Off the Grass' sign, it is against City policy to supply 
signs to individuals, but in any case it does not appear 
this would be effective or that there is any other action 
which would provide a significant improvement in this 
situation. 

While it is appreciated that Mrs. Beaximont is experiencing 
some inconvenience, the problems occur to a greater or 
lesser degree at every bus stop. 

Accordingly, it is RECOMMENDED that no alterations be 
made to this bus stop or to its location." 

Yoxir Board RECOMMENDS the foregoing report of the City Engineer 
be adopted. 
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MANAGER'S, DEPARTMENT AND OTHER REPORTS (cont'd) 


Queen Elizabeth Theatre: Renewal of 
Lease of Parking Garage (continued) 


(a) not less than twice each year during the currency hereof the 
Manager shall examine the operating expenses of the Lessee an:^. 
if, in the opinion of the Manager, the man-hours necessar\' to 
operate the demised premises as a motor vehicle parking r.arago 
in any year exceeds or will exceed 6,^25 he shall report t;i;.s 
information to the Council of the Lessor. If the Council 
determines that the operating expenses of the Lessee have in- 
creased or will increase and as a result increases the amri;r.r 
payable to the Lessee under Clause 5 (a), then that clause shall 
be amended to give effect to the Council's decision. 

It is recommended that in Schedule "A", the parking rates be set as 
follows : 


Each half hour $0.15 
Matinee rate $0.75 
All-day rate $1.50 
Evening rate (after 6 p.m.) $1.00 
Monthly rate (7:00 a.m. to 

6;00 p.m. Monday to Saturday, 

inclusive) $22.00, effective 

March 1, 1975 
Subject to review by the Vancouver Civic Auditoruum 
Board on or before September 1, 197 5. 

The non-performance evening rate of 25<: be deleted. 


The Theatre Manager's recommendations are strongly supported by 
the Vancouver Civic Auditorium Board.' 


The City Manager RECOMMEMDS that the report of the Theatre Manager 
be approved, subject to the new lease being to the satisfaction of 
the Director of Legal Services." 


MOVED by Aid. Bird, 

THAT the recommendation of the City Manager contained in the 
foregoing report be approved. 

- CARRIED UNANIMOUSLY 


I. Joint Report of Standing Committees 
on Community Services and Finance & 
Administration, January 28, 1975 

1975 Civic Grant Requests : 
Sociol Services (Clause 1) 

Council considered the joint report of the Committees, 
which contained a number of recommendations for grants to organiz- 
ations involving social services within the City. The Council 
considered the recommendations of the Committees , with respect to 
these organizations, on an individual basis. 

MOVP'.n by Aid. Rankin 

'I'llA'r iccdiniiK'iid.i I ioiKi , 1, A, .iiui '> ol I he ( 'i iniiii i I 1 t •< • , 
contained in IhiH (.'la>iH(>, h<? approved. 

- (.7\RU1FD UNAN I MCMISl ,Y 
AND BY 'I'lll'l RFOU 1 RI'ID 
MAJ(M^ 1 TV . 


Cont ' d 
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1975 Civic Grant Requests: 

Social Services (Clause 1) (Cont ' d) 

MOVED by Aid. Rankin 

THAT, in accordance with the recommendations of the Standing 
Committees on Community Services and Finance and Administration, 
Council approve grants to the following organizations in the 

amounts detailed below: _ carried UNANIMOUSLY 

AND BY THE REQUIRED 
MAJORITY. 

ORGANIZATION . APPROVED GRANT . 

Canadian Paraplegic Association. $15,000 

Handicrafts by the Homebound Handicapped. $15,900 

Vancouver Neurological Centre. $12,000 

Vancouver Resource Society for 

the Physically Disabled. $ 3,125 

Western Institute for the Deaf. $ 8,000 

Mental Patients Association. $10,000 

Vancouver Community Legal Assoc. Society. $19,500 

Big Brothers of B.C. $23,850 

Boys Clubs. $10,000 

Frog Hollow Information Centre Society - 

Youth Worker. $13,500 

Board of Parks and Recreation. $ 6,105 

Y.M.C.A. Youth Employment Service. $ 4,200 

Y.W.C.A. Youth Work - Sunset„ $13,285 

Kiwassa Neighbourhood Services. $ 8,000 

Dugout Day Centre. $ 9,000 

God's Rescue Mission $ 1,500 

Hobbit House (First Baptist Church) $ 2,000 

Greater Vancouver Helpful Neighbour 

Society. $ 5,600 

Lookout. $13,262 

St. James Social Service - Gastown 

Workshop. $ 7,800 

Y.W.C.A. - New Canadians Program - 

Strathcona. $10,307 

Crossreach. $ 8,709 

Meals on Wheels (VON) $ 5,000 

Vancouver Second Mile Society. $ 3,500 
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1975 Civic Grant Requests: 

Social Services (Clause 1) (Cont'd ) 

ORGANIZATION . APPROVED GRANT , 

B.C. SPCA. $10,000 

Crisis Centre. $16,000 

Gastown Residents' Association. $11,880 

Vancouver & District Public Housing 
Tenants Association. (Salary and Support 
Costs for one Community Development 

Worker) $20,320 

B.C. Association for the Advancement 

of coloured People. $ 500 

Vancouver Indian Centre. $13,000 

Action for Seniors in Kitsilano (ASK) $ 1,500 


Separate votes were called for on the following grants: 
Coast Foundation. 


MOVED by Aid. Rankin 

THAT a grant of $14,391 to Coast Foundation, be approved. 

- CARRIED BY THE 
REQUIRED MAJORITY, 

(Aid. Volrich opposed) 

Se-Cure Organization . 

MOVED by Aid. Rankin 

THAT a grant of $500 to Se-Cure Organization, be approved 

- CARRIED BY THE 
REQUIRED MAJORITY. 

(Aid. Boyce and Volrich opposed) 


Big Sisters of B.C. 

MOVED by Aid. Rankin 

THAT a grant of $18,237 to Big Sisters of B.C., be approved. 

- CARRIED BY THE 
REQUIRED MAJORITY 

(Aid. Bowers opposed) 


Outward Bound . 


MOVED by Aid. Harcourt. 

THAT a grant of $8,500 for Outward Bound, be approved, subject 
to this money being used to provide scholarships for children 
resident in Vancouver. _ ^^^^^ 

RECEIVED THE 
REQUIRED MAJORITY 


(Aid. Bird, Bowers, Sweeney and Volrich opposed) 
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MANAGER ' S , DEPARTMENT AND OTHER REPORTS (Cont'd) 
1975 Civic Grant Requests: 
Social Services (Clause 1) (Cont'd ) 

Outward Bound (Cont'd) 

MOVED by Aid. Rankin 

THAT a grant of $5,000 to Outward Bound, be approved, subject 
to the money being used to provide services to children resident 
in the City of Vancouver. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY. 

Toy Library . 

MOVED by Aid. Rankin 

THAT a grant of $19,573 to the Toy Library, be approved, 
and the applicants be advised to seek new sources of funding. 

- LOST 

NOT HAVING RECEIVED 
THE REQUIRED MAJORITY 

(Aid. Bird, Bowers, Boyce and Volrich opposed) 

MOVED by Aid. Rankin 

THAT a grant of $10,000 be made for a three month period to 
the Toy Library, and the applicants be advised to seek new sources 
of funding. 

- CARRIED BY THE 
REQUIRED MAJORITY. 

(Aid. Volrich opposed) 

B.C. Council of Parent 
Participating Pre-Schools . 

MOVED by Aid. Rankin 

THAT a grant of $1,800 to B.C. Council of Parent Participating 
Pre-Schools, be approved. _ ^^^^^^ ^^E 

REQUIRED MAJORITY. 

(Aid. Bowers opposed) 

Family Place 

MOVED by Aid. Rankin 

THAT a grant of $12,705 to the Family Place, for the period 
from January to March, 1975, be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY. 

Downtown Eastside 
Residents' Association. 

MOVED by Aid. Rankin 

THAT a grant of $19,550 to Downtown Eastside Residents' 
Association, be approved. 

- LOST - NOT HAVING 
RECEIVED THE 
REQUIRED MAJORITY 

(Aid. Bird, Bowers, Kennedy, Volrich and the Mayor opposed) 

MOVED by Aid. Bird 

THAT a grant of $14,250 to Downtown Eastside Residents' 
Association, be approved. 

- CARRIED BY THE 
REQUIRED MAJORITY 

(Aid. Volrich opposed.) • 

Cont ' d , . . . 
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CITY MANAGER'S, DEPARTMENT AND OTHER REPORTS (Cont'd) 

1975 Civic Grant Requests: 

Social Services (Clause 1) (Cont'd) 

Vancouver and District Public 
Housing Tenants Association. 

MOVED by Aid. Harcourt 

THAT a grant of $3,738 to Vancouver and District Public Housing 
Tenants' Association, be approved, to provide one staff salary - 
recreation program for fourteen public housing projects in the City 
of Vancouver . 

- CARRIED BY THE 
REQUIRED MAJORITY 

(Aid. Boyce and Volrich opposed) 

MOVED by Aid. Volrich 

THAT, in accordance with the Committee's recommendations, the 
following grants be not approved. 

- CARRIED UNANIMOUSLY 

Vancouver Emotional Emergency Centre. 
B.C. Civil Liberties Association. 
Canadian Diabetic Association. 

Intercultural Student Educational Service Society. 
Narconon . 

Salvation Army Family Services. 
Musicians Resource Service. 
The Owl House . 


MOVED by Aid. Volrich 

THAT Social Service grant requests be dealt with hereafter 
by the Standing Committee on Community Services on a quarterly 
basis, excepting those grant requests which may be regarded as 
being of an emergency nature . 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Rankin 

THAT all grants approved by Council this day be subject to 
the conditions outlined in the report of the Director of Social 
Planning, dated January 10, 1975. 

FURTHER THAT those organizations wishing to appeal the 
decision of Council on these grants, be given an opportunity to 
do so and that arrangements be left with the City Clerk. 

- CARRIED UNANIMOUSLY 


The Council recessed at 6.05 p.m. 
to reconvene in open session at 
7.30 p.m. 
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The Council reconvened in the Council Chamber at 7.30 p.m. 
with Mayor Phillips in the Chair and the following members present: 

PRESENT: Mayor Phillips 

Aldermen Bird, Bowers, Boyce, Cowie, 
Harcourt, Kennedy, Marzari, 
Rankin, Sweeney and Volrich. 


DELEGATIONS AND UNFINISHED BUSINESS 

Save S.W. Marine Drive . 

Council on January 14, 1975, agreed to hear representations 
from the "Save S.W. Marine Drive" Organization. Mr. T. A. 
Kennedy addressed the Council and urged that Council approve the 
recommendations contained in the organization ' s brief being presented 
this evening by Mr. Hepburn. Mr. N. Hepburn addressed the Council 
and submitted a brief dealing with the adoption by previous Councils 
of the Bartholomew plans for widening S.W. Marine Drive. The 
property owners feel that the plan for widening Marine Drive is no 
longer an economic or equitable solution and they submitted the 
following reasons why the widening of the Drive should no longer 
be comtemplated and requested that any actions taken to date with 
respect to the widening be reversed. 

1 . This section of Drive is frontage for some 196 separate 
properties each occupied by medium to large residential 
dwellings of design and upkeeping which are outstanding 
and some of the finest in the City. 

2. Landscaping, gardens, trees and shrubbery are unique and 
collectively rival Stanley Park and Little Mountain Park 
as a show place of the City. 

3 . The removal of the required extra right-of-way from these 
properties would virtually destroy the landscaping by 
taking away some 16 acres of this park-like development 
and replace it with about 12 acres of blacktop pavement. 

The brief also urged that Council rescind the motions of previous 
Councils which would result in widening of any portion of S.W. Marine 
Drive beyond its present pavements, and further that any portions 
of additional right-of-way already obtained from property owners be 
restored to them and that Council instruct City staff to restore 
S.W. Marine Drive to a quiet, residential, scenic drive. 

Mr. K. Dobell, Assistant City Engineer, advised that Marine 
Drive is envisaged as a relatively major street and is, in fact, 
functioning in this capacity at the present time. There are a 
number of other factors which preclude declassifying South West 
Marine Drive from a major street. These are - development of 
University Endowment Lands, proposed regional town centre, etc. 
However, the Engineering Department does not have any immediate plans 
for further development or widening of S.W. Marine Drive. 

MOVED by Aid. Volrich 

THAT Council declare as policy that S.W. Marine Drive not be 
regarded, or further designated, as a major arterial highway. 

FURTHER THAT Council declare its intention that there be no 
further widening of S.W. Marine Drive beyond its present width. 

- (referred) 

MOVED by Aid. Rankin 

THAT Alderman Volrich 's motion be referred to the City Engineer 
for consideration and report back to Council in the near future. 


- CARRIED UNANIMOUSLY 
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February 11, 1975. 
DELEGATIONS & UNFINISHED 


BUSINESS 


(Cont ' d) 


Civic Information - Local Newspapers . 

MOVED by Aid . Kennedy 

THAT consideration of this matter be deferred to the next 

meeting of Council. 

^ - CARRIED UNANIMOUSLY 


Street Vending 

Council, on January 28,1975, deferred consideration of a report, 
dated January 24, 1975, from Civic Officials on Street Vending to 
tonight's meeting, and further resolved that delegations be permitted 
at this time. 

Mr. Ron Bain, Consultant, presented a report reference on the 
proposed new vending kiosks. By means of slides he illustrated 
the proposed design of the following kiosks. 

fa) Portable kiosks which can be removed every evening; 

(b) Permanent kiosks; 

(c) Food kiosks . 

The report dated January 24, 1975 from the Officials, detailed 
the history of this matter and reviewed the merits of the proposed 
new kiosk designs. It also reviewed the conversion to new 
designs by vendors, the number of kiosks to be permitted on 
Granville Mall, enforcement of the relative regulations and by-laws, 
and construction of the kiosks by the City. The report concluded 
with the following recommendations: 


(i) only the kiosk designs contained in the appendix of this 

report and prepared by Mr. Bain be permitted in the future, 

(ii) a new guideline for implementation be added which requires 

the vendor to choose one of the portable designs with 
exceptions to this being permitted by the City Engineer 
only in rare cases, 

(iii) all existing kiosks be replaced no later than March 1, 1975. 

In cases of extreme hardship extensions be permitted by Council 
no later than June 1, 1975. 

(iv) a new guideline for implementation be added requiring that 

kiosks be spread for aesthetic reasons as well as for 
safety reasons, 

(v) removal of illegal kiosks after seven days warning be 

authorized with provision for storage and return on 
payment of removal costs . 


The Officials also submitted the following for Council's 
consideration : 

(i) Kiosks as per Mr. Bain's designs be constructed by the 
City and sold to vendors. 

(ii) Three kiosks be constructed by the City and sold to vendors 
to be used as prototypes by other vendors. If (ii) is 
chosen Council should provide $2 , 000 from Contingency 
Reserve for the Engineering Department to construct the 
kiosks. These costs will later be recovered. 

(iii) Kiosks be constructed by vendors. 

Cont ' d . . . . 
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DELEGATIONS AND UNFINISHED BUSINESS (Cont 'd) 

Street Vending (Cont'd) 

Mr. D. Patterson, B.C. Civil Liberties Association, addressed 
the Council and advised that his organization has been consulting 
with the independent Granville Mall Vendors Association. His 
association's main concern is that the Council realizes that by 
regulating street vending, as proposed in the Officials' report, 
it will be affecting the livelihood of a number of people. He 
also spoke strongly in support of the brief submitted by the next 
delegation, Mr. Friedel. 

Mr. Bill Friedel, representing the newly formed Vancouver 
Society of Independent Craft Vendors; presented and read a brief 
to Council on this matter. His organization represents fourteen 
vendors holding a total of 17 licenses on Granville Mall and nine 
licenses in other parts of the City. Mr. Friedel advised that 
his society is willing to accept recommendations (i) (ii) and (v) 
of the Officials' report. They object to the enforcement date 
of March 1, 1975 for the replacement of all existing kiosks, and 
suggested the majority of the membership would be willing to 
agree to a June 1, 1975 replacement date. Their main argument 
was with recommendation (iv) which would require that kiosks be 
spread along the Mall for aesthetic reasons as well as for safety 
reasons. The brief pointed out that for economic reasons a 
number of vendors have clustered in front of Eaton's plaza, and 
to require them to move - for example - to the Nelson Street block 
or the Hastings Street block - would result in economic failure. 


Mr. D. Sadler also submitted and read to Council a brief 
dealing with the Officials' recommendations on this matter. In 
summary, the brief contained the following recommendations for 
consideration of Council: 


1) that Sain and Associates be instructed to submit 
miniiT.um of tv;o c.cditional design options, or v;'nich 
at least one allov/s the use of organic or natural 
materials ie. wood. 

2) that one prototype of each design option be constr- 
ucted by the City Council at their cost and rented 
to veiidors for a thirty day test period at a 
reasonable cost. 

3) that at the end of the trial period, a meeting 
should be held to determine the approoriatness 
of design as expressed by the opinions of the 
groups concern. 

4) that a rebate of the license fee be awarded to all 
1975 licensed vendors who voluntarily discard their 
cxir-.ting stands and replace with tlio new designs by 
Jvine 1 . 

5) that all existing stands wliich in the opinion of 
Ijain and Asiiociates, roflc^ct in api)(S>r.ince a suff- 
icif-Mit di-::<'jre<;^ of responr.ibili ty , will bi- ponnittovi 
utill::aUion tliroughout 1075 and will bo permitted 
to stay oil the street overnight. 


Cont ' d . 
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DELEGATIONS AND UNFINISHED BUSINESS (Cont'd) 
Street Vending . (Cont'd) 


6) that those s.itoa at the googrophic cxtromitics of 
the. Ma.il bo awarded in order of prof orc(iC(j to; 

a) those eight perr.iit." whoso applications have 
been tentatively approved 

b) any existing I-lall vendor as an alternate 
rather than an additional site 

c) the general public 

7) that an appeal proccedure be instituted such 

that a vendor may through application for appeal, 
delay removal of his kiosk until ho may be heard. 

S) that nev/ kiosks be made available to the vendors 
in kit form. 


The Rev, Sampari and Mrs Sampari addressed Council and urged 
that vendors offering for sale genuine Indian products, be permitted 
to operate a kiosk either on Granville Mall or in Gastown, The 
Rev, Sampari displayed some of the proposed wares for the information 
of Council, Miss Debrowska addressed Council and supported the 
Rev, and Mrs Sampari 's request, 

Mr, Hendriksen, retail businessman on Granville Mall, advised 
Council that he does not favour the present type of vending kiosk, 
and supported the proposal to 'spread' kiosks along the Mall, 

MOVED by Aid. Volrich 

THAT the recommendations of the Officials contained in their 
report dated January 24, 1975, as amended below, be approved: 

(1) only the kiosk designs contained in the appendix 

of this report and prepared by Mr, Bain be permitted 
in the future, 

(ii) a new guideline for implementation be added which 
requires the vendor to choose one of the portable 
designs with exceptions to this being permitted by 
the City Engineer only in rare cases , 

(iii) all existing kiosks be replaced no later than Jupe 1 , 
1975, In cases of extreme hardship extensions be 
permitted by Council, 

(iv) removal of illegal kiosks after seven days warning 
be authorized with provision for storage and return 
on payment of removal costs. 


Underlining denotes 
amendment . 


- CARRIED 


(Aid, Kennedy opposed) 


Cont ' d . 
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DELFGATIONS AND UNFINISHED BUSINESS (Cont'd) 

Street Vending ( Con t ' d ) 

MOVED by Aid. Volrich 

THAT three kiosks be constructed by the City and sold to 
vendors to be used as prototypes by other vendors, and $2,000 
be provided from Contingency Reserve for the Engineering 
Department to construct the kiosks. (These costs will later be 
recovered . ) 

- CARRIED 

(Aid. Kennedy opposed) 

MOVED by Aid. Rankin 

THAT a special committee of Council comprised of the Mayor and 
Alderrren Cowie and Harcourt, be established to meet with officials 
and vendors to discuss the positioning of kiosks, development of 
additional prototypes for vending kiosks, and to review on an 
individual merit basis, all kiosks presently in use on the Granville 
Mall 

- CARRIED 

(Aid. Kennedy opposed) 


MANAGER'S, DEPARTMENT AND OTHER REPORTS (Cont'd) 


II. Report of Standing Committee 
on Housing and Environment, 
January 30 , 1975 

The Council considered this report which contains six 
Clauses identified as follows: 


CI, 
CI, 
CI, 
CI, 

CI, 
CI, 


1 
2 
3 
4 

5 
6 


Progress Report on Housing Projects 

Progress Report on Enforcement of the Fire By-law 

Housing Conversion Study 

Progress Report on Enforcement of the Lodging 
House By-law 

Downtown Eastside Tenant Relocation 
Dogs 


The Council took action as follows : 

Progress Rrport on Housing 
Projects (Clause 1) 

When considering this clause. Council noted a memo from the 
Director of Finance, dated February 10, 1975, on the following 
recommendation of the Committee: 


"THA'^ the City of Vancouver sell this site at 3433 Renfrew 
Street, being lots 14 to 20, Block L, Section 44, to the East 
Enders and Amherst Lions for a price of $174,500 less the 
additional costs of filling and servicing related to this site." 

The Director of Finance's memo advised that should Council 
approve the Committee's recommendation, this would result in the 
sum of $41,500, the estimated costs of filling and servicing the site, 
being deducted twice from the current estimated market value. It 
was suggested that Council consider deducting the sum of $4], 500 from 
the original estimated selling price of $183,000, resulting in a 
price which the Society has indicated would be acceptable to C.M.H.C. 


Cont 'd 


:JUL 14 1970 

Board of Administration, July 10, 1970 


SOCIAL SERVICE & HEALTH MATTERS 


INFORMATION: 


1. 4557 West 4th Avenue 
Illegal Suite 

Mrs. Fiala of 4573 West 4th Avenue has written to the Board 

of Administration stating that the report of the Director of 

Permits and Licenses dated June 5, 1970 contained errors which 
she wishes to correct. 

The Director of Permits & Licenses reports as follows: 

"Further discussions with Mrs. Fiala have taken 
place. My report stated that 'the disturbances, 
e.g. noise, parking, vandalism, etc. were presumably 
attributed to Mr. Townbrow, who has now left'. 
Mrs. Fiala now states that the noise, parking, 
vandalism, etc. were not attributable to Mr. 
Townbrow but to one of the other lodgers in the 
home of Mr. Granirer at 4557 West 4th Avenue at 
that time. 

The other points raised by Mrs. Fiala are for the 
purpose of supporting her opinion that Mr. Townbrown 
and the new applicant, Mr. R. J. Grierson, are not 
eligible to receive consideration under City Council's 
hardship policy. 

The application of Mr. Grierson will be considered 
by Council in the near future." 

The report on the application is before Council today with other 
reports re. Illegal Suites. 

This report is submitted for Council INFORMATION. 

(Copies of letter of Mr. & Mrs. H. Fiala are circulated 
for information) 
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MANAGER'S, DEPARTMENT AND OTHER REPORTS (Cont "d) 

Progress Report on Housing 
Projects (Clause 1) (Cont'd) 

A representative of the East Enders and Amherst Lions spoke 
briefly to the matter. 


171/;? 

. 2 


MOVED by Aid, Harcourt 

THAT the City of Vancouver sell to the East Enders and Amherst 
Lions, the City-owned site at 3433 Renfrew Street, being Lots 14 - 
20, Block L, Section 44, for a price of $183,000 less the estimated 
additional cost of $41,500 for filling and servicing this site, 

- CARRIED UNANIMOUSLY 


MOVED by Aid, Harcourt 

THAT recommendations B and C 
this clause, be approved, 

MOVED by Aid, Harcourt, 

THAT the resolution of the O 
be received for information. 


of the Committee, contained in 

- CARRIED UNANIMOUSLY, 

mmittee, contained in this clause 

- CARRIED UNANIMOUSLY, 


Progress Report on Enforcement 
of the Fire By-law (clause 2) 

MOVED by Aid, Harcourt 

THAT recommendation A of the Committee, be approved, after 
amendment to read as follows: 

"THAT Council approve the principle of the City offering 
financial assistance to Lodging House and Hotel owners 
in financial need (in the core area of downtown eastside) 
by means of a loan to permit them to upgrade their 
premises to Fire and Lodging House By-law standards, and 
that the Director of Legal Services report on means by 
which the City can legally secure its loan by a charge 
against the property, 

FURTHER THAT the Chairman of the Standing Committee on 
Housing and Environment report back to the Council on 
the exact amount of the proposed loan fund," 

- CARRIED UNANIMOUSLY 

MOVED by Aid, Harcourt 

THAT recommendation B of the Committee, contained in this 
clause, be withdrawn, 

- CARRIED UNANIMOUSLY 


MOVED by Aid, Harcourt 

THAT recommendation C of the Committee, contained in this 
clause, be approved, and resolutions A and B be received for 
information, _ ^^^^^^ UNANIMOUSLY 


Cont 'd . 
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MANAGER ' S , DEPARTMENT AND OTHER REPORTS (Cont'd) 

Report of Standing Committee 
on Housing and Environment, 
January 30, 1975, (Cont'd) 

Housing Conversion Study 
(Clause 3) 

MOVED by Aid, Harcourt 

That this clause in the report be received for information, 

- CARRIED UNANIMOUSLY 

Progress Rpport on Enforcement of the 
Lodging House By-law, (Clause 4) 

MOVED by Aid, Harcourt, 

THAT the recommendation of the Committee, contained in this 
clause, be withdrawn, 

- CARRIED UNANIMOUSLY 
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Downtown Eastside Tenant 
Relocation, (Clause 5) 

Dogs, (Clause 6 ) 

MOVED by Aid, Harcourt 

THAT Clauses 5 and 6 in the report of the Committee, be 
received for information, 

- CARRIED UNANIMOUSLY 


III, Report of Standing Committee 
on Finance & Administration, 
January 30, 1975 

The Council considered this report which contains two 
Clauses identified as follows: 

Cl, 1: Cultural Grants 
Cl, 2: Five Year Plan 

The Council took action as follows : 

Cultural Grants (clause 1 ) 

During consideration of this item. Council noted a telegram 
protesting the Committee ' s recommendations re grants to the 
Arts Club Theatre, New Play Centre, Tamahnous Theatre Workshop and 
Westcoast Actors Society, 


Cont 'd 
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MANAGER ' S , DEPARTMENT AND OTHER REPORTS (Cont'd) 

Cultural Grants (Clause 1) (Cont'd) 


MOVED by Aid. Volrich 

THAT, in accordance with recommendations A and B of the Standing 
Committee on Finance and Administration, Council approve grants to 
the following organizations in the amounts detailed below. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY. 


ORGANIZATION 

Vancouver Early Music Society. 
Vancouver New Music Society. 
City Hall Choristers. 
National Met. Opera Auditions. 
Vancouver Chamber Choir, 
community Music School. 
Vancouver East Cultural Centre. 
Tahmanous . 
Westcoast Actors. 
New Play Centre. 
Anna Wyman Dance Theatre . 
Paula Ross Dance Society. 
Vancouver Ballet Society. 
Junior Club for Performing Arts 
Native Daughters of B.C. 
Kiwanis Music Festival. 
Vancouver Symphony Orchestra. 
Playhouse . 

Vancouver Opera Association. 


APPROVED GRANT 

$ 4,500 
$ 500 
$ 400 
$ 150 
$ 600 
$11,000 
$35,200 
$ 1,000 
$ 1,000 
$ 500 
$ 4,000 
$ 1,000 
$ 450 
$ 1,000 
$ 600 
$ 450 
$73 ,295 
$49,000 
$20,646 


B.C. Boys' Choir . 

MOVED by Aid. Harcourt 

THAT a grant of $5,000 to the B.C. Boys' Choir, be approved. 

- LOST - NOT HAVING RECEIVED 
THE REQUIRED MAJORITY. 

(Aid. Bird, Bowers, Boyce , Cowie, Kennedy, Marzari, 

Rankin, Sweeney, Volrich, and the Mayor opposed.) 

MOVED by Aid. Bowers 

THAT a grant of $2,000 to the B.C. Boys' Choir, be approved. 

- LOST - NOT IIA\'ING 
RECEIVED THE UEQUIRFD 
MAJORITY 

(Aid. Bird, Cowie, Marzari, Sweeney and the Mayor opposed) 

MOVED by Aid. Volrich 

THAT a grant of $1,000 to the B.C. Boys' Choir, be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY. 

Cont ' d . . . 
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MANAGER ' S , DEPARTMENT AND OTHER REPORTS (Cont'd) 

Cultural Grants (Clause 1) (Cont'd) 

Vancouver International 
Stone Symposium 

MOVED by Aid. Bowers 

THAT a grant of $5,000 to the Vancouver International Stone 
Symposium, be approved. 

- CARRIED BY THE 
REQUIRED MAJORITY 

(Aid. Volrich and Marzari opposed) 


City Stage . 

MOVED by Aid. Bowers 

THAT a grant of $10,200 to City Stage, be approved. 

- CARRIED BY THE 
REQUIRED MAJORITY 

(Aid. Bird and Volrich opposed) 


Arts Club . 

MOVED by Aid. Boyce 

THAT a grant of $5,000 to the Arts Club, be approved. 

- LOST - NOT HAVING 
RECEIVED THE REQUIRED 
MAJORITY 

(Aid. Bird, Bowers, Cowie, Harcourt, Marzari, Rankin, 
Sweeney, Volrich and the Mayor opposed) 

MOVED by Aid. Volrich 

THAT a grant of $2,5 00 to the Arts Club, be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY. 


Jabberwocky Children's Theatre . 

MOVED by Aid. Boyce 

THAT a grant of $5,000 to the Jabberwocky Children's Theatre, 
be approved. 

'^'^ - LOST - NOT HAVING 

RECEIVED THE REQUIRED 
MAJORITY. 

(Aid. Bird, Bowers, Cowie, Harcourt, Kennedy, 

Rankin, Sweeney, Volrich and the Mayor opposed) 

MOVED by Aid. Volrich 

THAT a grant of $2,000 to the Jabberwocky Children's Theatre, 
be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY. 


Cont 'd . 
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MANAGER'S, DEPARTMENT AND OTHER REPORTS (Cont'd) 

Cultural Grants (Clause 1) f Cont'd) 
Breadbakers Puppet Theatre . 

MOVED by Aid. Harcourt 

THAT a grant of $2,000 to the Breadbakers Puppet Theatre, 
be approved . 

- LOST - NOT HAVING 
RECEIVED THE REQUIRED 
MAJORITY. 

(Aid. Bird, lowers, Boyce , Kennedy, Rankin, Sweeney 
Volr^ch and the Mayor opposed . ) 

MOVED by Aid. Harcourt 

THAT a grant of $500 to the Breadbakers Puppet Theatre, 

be approved. _ ^^^^^^ UNANIMOUSLY 

AND BY THE REQUIRED 
MAJORITY. 

Theatre in the Park . 

MOVED by Aid. Marzari 

THAT a grant of $4,000 to Theatre in the Park, be approved. 

- CARRIED BY THE 
REQUIRED MAJORITY. 

(Aid. Boyce and Volrich opposed) 

(Aid. Sweeney obtained permission to abstain from 
voting, because of a conflict of interests.) 


Recommendation G . 

Council noted that the Committee deferred consideration of the 
grant request from the Vancouver Art Gallery, pending examination 
of its budget by the City Manager for report to Council. Council 
this day had for consideration a report dated February 6, 1975, from 
the City Manager, setting out details of the Vancouver Art Gallery's 
1975 Budget, and recommending a grant of $187,451. 

MOVED by Aid. Bowers, 

THAT Council approve a grant of $187,451 to the Vancouver Art 
Gallery for 1975. 

FURTHER THAT the Finance and Administration Committee meet with 
the Art Gallery to reconsider a number of repairs and/or alteration ■ 
items which were not recommended for approval in the City Manager 's 
report. ^ _ qi^j^j^j^q UNANIMOUSLY AND . 

BY THE REQUIRED MAJORITY. 


Recommendation D . 

With respect to Recommendation D of the Committee, Council was 
advised by Mr . J. Baker, Social Planning Department, that the $3,500 
grant requested by the Metro Co-op Theatre is equivalent to the 1975 
taxes . 

MOVED by Aid. Volrich 

THAT Council approve a grant of $3,500 to the Metro Co-op 
Theatre, to be applied against 1975 taxes. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 


Cent 'd . 
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MANAGER'S, DEPARTMENT AND OTHER REPORTS (Cont'd) 

Cultural Grants (Clause 1) ^Cont'd) 

Recommendation E . 

MOVED by Aid, Volrich 

THAT recommendation E of the Committee, contained in this 
report be received for information. 

- CARRIED UNANIMOUSLY 

MOVED by Aid, Volrich 

THAT, in accordance with the Committee's recommendations, 
the following grants be not approved. 

- CARRIED UNANIMOUSLY 

Trinidad Cavalier Steel Band. 
Vancouver Philharmonic. 
Vancouver Radio Orchestra. 
Vancouver Cantata Singers. 
Western Front Society. 
Centre Socio-Culturel Colombien. 
Troupe . 

Vancouver Prof. Theatre Alliance. 
Carousel Children's Theatre. 
Royal Canadian Aerial Theatre. 
Canadian Ballet Horizons. 
Immgram Dance Company. 
Satellite Video Exchange. 
Multi Ethnic T.V. Program Society. 
Pacific Cinematique . 

Metro Communities Council (Miss Vancouver Contest) 

MOVED by Aid. Volrich 

THAT those organizations wishing to appeal the decision of 
Council in this matter, be given an opportunity to do so, and 
that arrangements be left with the City Clerk. 

- CARRIED UNANIMOUSLY 
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Five Year Plan (Clause 2 ) 

MOVED by Aid. Volrich 

THAT recommendations A, C AND D be approved, and recommendation 
B referred back to the Standing Committee on Finance and Administration 
for further consideration. 

- CARRIED UNANIMOUSLY 
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MANAGER'S, DEPARTMENT AND OTHER REPORTS (cont'd) 

IV. Report of Standing Committee 
on Planning and Development, 
January 30, 1975 

The Council considered this report which contains three 
Clauses identified as follows: 

CI. 1: Committee Programme 

CI. 2: Downtown Planning Programme 

CI. 3: Western Outboard - Area 10 False Creek 

The Council took action as follows: 
Clauses 1, 2 and 3 

MOVED by Aid. Bowers, 

THAT the recommendations of the Committee contained in Clauses 
1 and 3, and the information contained in Clause 2, be received for 
information. 

- CARRIED UNANIMOUSLY 


V. Report of Standing Committee 
on Community Services, 
January 30, 1975 

The Council considered this report which contains four 
Clauses identified as follows : 

CI. 1: Cedar Cottage Youth Services Committee - Request 

for Continuation of Funding 
CI. 2: Police Patrols in the Skid Road Area 
CI. 3: Tour of Downtown Eastside Area 
CI. 4: Greater Vancouver Helpful Neighbour Society 

The Council took action as follows: 

Clauses 1 to 4 Inclusive 

MOVED by Aid. Rankin, 

THAT Clauses 1, 2, 3 4, be received for information. 

- CARRIED UNANIMOUSLY 


VI. Report of Special Committee re 

U.N. Conference, February 7, 1975 

The Council considered this report which contains two 
Clauses identified as follows: 

CI. 1: ASPO/CPAC Conference 
CI. 2: 1976 U.N. Conference 

The Council took action as follows: 

ASPO/CPAC Conference 
(Clause 1) 


MOVED by Aid. Kennedy, 

THAT the recommendations of the Special Committee contained 
in this Clause be approved. 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 

1976 U.N. Conference 
(Clause 2) 


MOVED by Aid. Kennedy, 

THAT the recommendations of the Special Committee contained 
in this Clause be approved; 

cont ' d. . . . 
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MANAGER'S, DEPARTMENT AND OTHER REPORTS (cont'd) 

Report of Special Coininittee re U.N. 
Conference, February 7, 1975 (continued) 

1976 U.N. Conference 
(Clause 2) (continued) 

FURTHER THAT the following be added to the Committee's 
recommendations : 

"AND FURTHER THAT the Social Planning Department be authorized 
to assume responsibility for developing a co-ordinated civic 
program in conjunction with the 1976 U.N. Conference on Human 
Settlements in Vancouver and to report both on the specifics 
of such a program and budget required." 

- CARRIED UNANIMOUSLY 


VII. Report of Vancouver Heritage 

Advisory Committee, February 3, 1975 

The Council considered this report which contains four 
Clauses identified as follows : 

CI. 1: Permit Applications 

Cl. 2: Heritage Day 

CI. 3: Change in Reporting Procedure 

Cl. 4: Fairview Slopes 

The Council took action as follows: 

Permit Applications 
(Clause 1) 


MOVED by Aid. Bowers, 

THAT this Clause be received for information. 

- CARRIED UNANIMOUSLY 

Heritage Day 
(Clause 2) 

With respect to the recommendation of the Committee contained 
in this Clause declaring Monday, February 17, 1975, Heritage Day, 
Mayor Phillips advised that he had already done so. 

MOVED by Aid . Boyce , 

THAT Vancouver City Council contact the appropriate department 
of the Federal Government and urge that if a national holiday is 
declared in February, it be called Heritage Day. 

- LOST 

(Aldermen Bird, Bowers, Cowie, Harcourt , Kennedy, Marzari, 
Rankin, Sweeney, Volrich and the Mayor opposed) 

Change in Reporting Procedure 
(Clause 3) 


MOVED by Aid. Bowers, 

THAT Council establish a policy with respect to future reporting 
procedure of the Vancouver Heritage Advisory Committee that 

(a) recommendations with respect to designation of 
buildings as heritage structures be reported direct 
to Council; 

(b) all other matters dealt with by the Heritage Advisory 
Committee be reported to the Standing Committee on 
Planning and Development. 

- CARRIED UNANIMOUSLY 


cont'd. 
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MANAGER'S, DEPARTMENT AND OTHER REPORTS (cont'd) 

Report of Vancouver Heritage Advisory 
Committee, February 3, 1975 (continued) 

Balance of Clauses 

MOVED by Aid. Bowers, 

THAT the balance of Clause 3 and the resolutions contained 
in Clause 4, be received for information. 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Bowers, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers, 
SECONDED by Aid. Bird, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 

BY-LAWS 

1. BY-LAW TO PROVIDE THE PROCEDURE FOR THE 
IMPROVEMENT OF PARTS OF BROADWAY AND OF 
ADJOINING PARTS OF OTHER STREETS AS A 
LOCAL IMPROVEMENT AND FOR PROVIDING THE 
BASIS OF ASSESSMENT WITH RESPECT THERETO 

MOVED by Aid. Rankin, 
SECONDED by Aid. Bird, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments , it was 

MOVED by Aid. Rankin, 
SECONDED by Aid. Bird, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

MOTIONS 

A. Execution of Various Documents 

MOVED by Aid. Volrich, 
SECONDED by Aid. Sweeney, 

THAT WHEREAS Section 169 of the Vancouver Charter provides, 
inter alia, that instruments (other than By-laws) to which the 
common seal is required to be affixed shall be signed by the 
persons designated for the purpose by the Council; 

THEREFORE BE IT RESOLVED THAT any instrument other than a 
deed of land, quit claim, or agreement for sale, to which the 
common seal of the City is required to be affixed, shall be 
signed by the Director of Legal Services or, in his absence, 
an Assistant Director; 

AND FURTHER BE IT RESOLVED THAT deeds of land, quit claims 
and agreements for sale to which the common seal of the City is 
required to be affixed shall be signed by the Supervisor of 
Property and Insurance or, in his absence, the Deputy Supervisor. 

- CARRIED UNANIMOUSLY 
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NOTICE OF MOTION 


The following Notices of Motion were submitted this day and 
recognized by the Chair: 

1. Preservation of Artifacts 


MOVED by Aid. Boyce , 
SECONDED by Aid. Sweeney, 

THAT WHEREAS it appears many artifacts of historical value 
have inadvertently been lost or destroyed with the demolition 
of old buildings in our City, many City-owned; 

AND WHEREAS the rate of said demolitions will be obviously 
accelerating ; 

THEREFORE BE IT RESOLVED THAT the Director of Museums be 
notified immediately of every demolition permit application, 
involving a building constructed prior to 1925, so that he may 
have the prior opportunity of acquiring and preserving any 
artifacts found worthy of same. 


2. Backyard Parking Regulations 
Around the P.N.E. 


MOVED by Aid. Marzari, 

THAT, in enforcing regulations against backyard parking 
around the P.N.E. , the Department of Permits and Licenses 
concentrate on residents renting out such space as a commercial 
venture . 


from Heritage Buildings 


(notice ) 


(notice) 


The Council adjourned at approximately 10:30 p.m. 


* * * * * 


The foregoing are Minutes of the Regular Council Meeting 
of February 11, 1975, adopted on February 18, 1975. 
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Board of Administration, July 10, 1970 


(BUILDING - 1) 


BUILDING AND PLANNING MATTERS 


RECOMMENDATION 

1. Temporary Help: Department of Permits 
& Licenses - Construction Branch 


Council considered a report dated September 26th, 1969 from the City 
Building Inspector on the work load of the Construction Branch of the 
Permits and Licenses Department. The Building Inspector recommended 
that authority be granted to employ a man from a local architectural 
firm for a period of three months and this request was granted. A 
copy of the report dated September 26th, 1969 is circulated. In 
January 1970, approval was given for a further period of six months 
and $6,480 was included in the 1970 budget. 

The City Building Inspector reports as follows: 

"Mr. J, Visscher of McCarter, Nairne & Partners, commenced work 
for the City on October 20th, 1969 and has worked continuously 
since then except the occasional time when he is required for 
duties for McCarter & Nairne, such time not being charged to the 


Projects which he has looked after include the following: 

- Design of alterations to workshop at Centennial 
Museum and estimate of cost. (This work is re- 
quired under authority of the Workmen's Compen- 
sation Board and the Factories Act) . 

- Design of minimum alterations to Building #14 
for Museum use and estimate of cost. 

- Design of alterations and supervision of con- 
struction of alterations to the gift shop. 
Centennial Museum. 

- Design of alterations to old Museum Building 
for use of Police Traffic Division 


- Design of 475 Main Street to provide 3 additional 
court rooms - both with estimate of cost. 

- Preliminary study of old Museum Building and estimate 
of cost for use by Health & Social Service Depart- 
ments . 

- Processing alteration work at Centennial Museum re 
items in 19 70 Budget. 

The workload of this Branch is such that his services are required 
for a further period of six months. McCarter, Nairne & Partners 
indicate they can spare him for this further period. 

It is recommended that authority be granted to continue the em- 
ployment of a senior man from a local architectural firm for a 
further period of six months with a ceiling expenditure of $6,000." 


RECOMMENDED that the recommendation of the City Building Inspector be 
adopted in anticipation that by that time, the present approved study 
of the Construction Branch by B & W Management Company will have been 
completed and submitted to Council. 


City. 


and concurrently 
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WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 

RECOMMENDATIONS ; 

1. Special Survey, South Side of 52nd Avenue between Kerr Street and 
McKinnon Street, Lots 1 to 14, Block 4, S.V.h, D.L. 338 

The City Engineer reports as follows: 

"On July 5, 1974, the Director of Legal Services reported to Council 
on the matter in which corrections could be made where the dwellings on lots 
do not agree with the survey locations of the lots upon which the houses 
should sit. He reported that the Special Surveys Act is adequate to take care 
of these situations. 

On July 25, 1974, the Standing Committee of Council on Social Services 
heard complaints and delegations from residents on the south side of 52nd 
Avenue between Kerr Street and McKinnon Street regarding the difference 
between two recent surveys in this block. A survey made in 1969 substantially 
agreed with the houses within the block. This resurvey was based on bearings 
from a plan of subdivision which created the lots made in 1911 and deposited 
under number 3188. A resurvey made at the end of the block in 1974 was based 
on the original survey which created Block 4 made in 1892 and deposited under 
number 633. The difference between the two plans make a difference of over 
3 feet in the location of the rear corners of the lots. This then places the 
rear of the houses near or over the property line and the garages at the lane 
some 3 feet on the adjoining lot. 

The Standing Committee, on request of the City Surveyor who attended 
the meeting, recommended the matter be referred to the Corporation of Land 
Surveyors for the Province of British Columbia for study as to the difference 
in the two surveyors locations of lot lines. City Council passed the following 
mot ion : 

'That the Clerk prepare a letter for Mr. Nomm to Adam Burhoe, as 
Secretary of the Corporation of B.C. Land Surveyors, asking the 
Board of Management of the B.C. Land Surveyors to examine the two 
different surveys undertaken in the 3100 block East 52nd Avenue and 
attempt to resolve the issue at no cost to the City. ' 

A letter was received by the Board of Management of the Land Surveyors 
and after a study of the problem, the Board of Management of the Corporation 
is of the opinion that the problem here can best be solved under the Special 
Surveys Act. The people in the block who wrote to the Corporation have been 
notified of the Board's opinion. Three of the affected owners have now 
petitioned the City requesting the City to petition the Attorney-General to 
have a Special Survey conducted for this block. 

The City does have an interest in the location of the lot lines at 
both ends of the block as these lot lines define the street alignments. The 
present definition of the lot lines could alter the width of Kerr Street at 
mid block between 52nd Avenue and 53rd Avenue making the street over 3 feet 
narrow in the middle of the block and conversely McKinnon Street could be over 
3 feet wide in mid block between 52nd and 53rd Avenues. 

The procedure under the Special Surveys Act requires the City Council 
to request the Attorney-General to institute a Special Survey with the City 
undertaking in the first instance to defray the cost. If the Attorney-General 
accedes to the request, a B.C. Land Surveyor, satisfactory to the Surveyor 
General, is appointed to make the survey. Notice of intention to proceed with 
the survey is given to each registered owner and on completion of the survey, 
an appointed commissioner sits to hear complaints or claims respecting the 
survey, particularly as to adjustment of boundaries. Compensation can be 
awarded an owner for loss of land, or, conversely, an owner benefiting by an 
increase can be assessed the value. In theory, at least, the two could 
balance, but in practice there is usually a deficit which is prorated among 
all the owners on an acreage basis. 

In all previous Special Surveys made in the City of Vancouver, the 
Council has requested the Attorney-General to appoint the City Surveyor to 
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Clause 1 Cont'd 

conduct the survey and the field work has been done at no cost to the Survey. 
All other costs of the survey along with any compensation awards are prorated 
among all the owners. The City can provide a special tax levy spread over a 
period of not more than 10 years for the repayment to the City by the owners. 

It is considered to be beneficial to the City to do the field work 
as they are the owners of the abutting 3 streets and the lane at the rear 
and no charges would be assessed the City for the survey. 

I RECOMMEND: 

(a) That the City Council petition the Attorney^General to institute a 
Special Survey of Block 4, S.W.^;, D.L. 338, undertaking in the first 
instance to bear the cost of the survey and with the request that the 
City Surveyor be appointed to undertake the survey. 

(b) That the readily ascertainable costs of the Special Survey, (excluding 
the field work to be carried out by City f orces) ,be charged against 
the survey and that such costs be assessed on a prorata acreage basis 
against the owners as provided for under the Special Surveys Act." 

The City Manager RECOMMENDS that the foregoing be approved. 

2. Special Street Lighting on Mainland Street Between 
Smithe and Nelson Streets 


The City Engineer reports as follows: 

"During renovation of the Show Mart Building, 910 Mainland Street, the owners 
at their own expense and with my permission made various improvements to the east 
side of Mainland Street between Smithe and Nelson Streets. 

One of these improvements was the installation of special decorative street 
lighting standards. These lights were designed to provide illumination in 
conformity to City requirements, in lieu of a street lighting local improvement 
for this block. 

It was agreed with the owners that the plant would be owned and operated by 
the City, but that the owners would pay all energy and maintenance costs in excess 
of the costs for standard business zone street lighting, and that a legal agreement 
would be entered into to formalize this arrangement. 

I RECOMMEND that an agreement satisfactory to the Director of Legal Services 
and the City Engineer be entered into with the owners which will require the owners 
to pay annually the costs of energy and maintenance in excess of the costs for 
standard business zone street lighting as estimated by the City Engineer." 

City Manager RECOMMENDS the foregoing recommendation of the City Engineer be 
approved. 

3. Undergrounding B. C. Hydro Power Line - CP. Railway 
North of 6th Avenue from Alder to Heather Streets 

The City Engineer reports as follows: 

"Phase 1 of the Area 6 Project for the False Creek Redevelopment includes the 
undergrounding of the B.C. Hydro power lines in the CP. Railway Right of Way. The 
B.C. Hydro and Power Authority is prepared to replace the pole line with an under- 
ground system under the terms of the Power and Telephone Line Beautif ication Fund 
Act. The estimated cost of the work is $138,390.00. 

On December 10, 1974, Council received a report from the False Creek Project 
Manager and the Director of Finance reporting on the total front end expenditures 
for the Area 6 project of $19,900,000.00. Included in this amount was $50,000.00 
for relocating and undergrounding of the power line. 

On December 17, 1974, Council approved the recommendation of the Director of 
Finance that a False Creek Interim Financing Reserve be set up with expectation that 
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the fimds will eventually be financed from a $10 million loan from the Central Mort- 
gage and Housing Corporation. The funds for the City's share (one-third) of the 
undergroundlng project are available in the False Creek Interim Financing Reserve. 


I RECOMMEND that: 

(a) the following resolution be approved, requesting acceptance of the project by 
I the Provincial Government. 

"City of Vancouver approves the undergroundlng of the power line on the 
Right of Way of the Canadian Pacific Railway, False Creek South Shore Branch 
between Alder and Heather Streets at an estimated cost of $138,390.00 and 
requests that this cost be shared equally by B.C. Hydro and Power Authority, 
the City of Vancouver and the Province of British Columbia pursuant to the 
Power and Telephone Line Beautif ication Fund Act." 

(b) the City's share (one-third) of the costs, approximately $46,130.00 be provided 
! from the False Creek Interim Financing Reserve. 

i (c) upon notification that the cost sharing has been approved by the Provincial 

I Government, that the City Engineer authorize the B.C. Hydro and Power Authority 

! to proceed with the work as soon as possible." 

City Manager RECOMMENDS the foregoing recommendations of the City Engineer 
be approved . 

i 

4. Tender No. 46-74-5 - Sewer & Waterworks 
Grey Iron Castings 


Tenders for the above were opened on December 23, 1974 and referred to 
the City Engineer and Purchasing Agent for report. The officials con- 
cerned report as follows t 

"The workingcopy of the tabulation is on file in the City Clerk's 
Office. 


Funds for all purchases are provided in the Central Stores Operating 
Budget. 

The following reconunendations are for the low bids in each instance, 
except for items 20 and 21 - Catch Basin Frames and Covers. These 
two items should be manufactured in sets by the same supplier, to 
ensure proper fit, and therefore the recommendation is for acceptance 
of the overall low bid. 

There are no 1975 requirements for three items (22, 23, 24). 

The City Engineer and Purchasing Agent RECOMMEND acceptance of the follow- 
ing bids: 


Item No's. 


Name of Firm 


Total Amount 


1-11, 16, 27 
17, 18, 20, 21 
12-15, 19 
25, 26 


McLean &• Powell Iron Works Ltd. 
Dobney Foundry Ltd. 
Associated Foundry Limited 
Mainland Foundry & Engineering Ltd, 


$15,744. 50 
$79, 562. 50 
$43,875.00 
102,420.00 


The 5% Provincial S.S. Tax is in addition to all pricen nhown in the 
report and in the tabulation." 


The City Manager Recommends that the recommendation of the City Engineer 
and Purchasing Agent be approved^ subject to a contract satisfactory to 
the Director of Legal Services. 


FOR COUNCIL ACTION SEE PAGE(S) ../.rd^.— 


im 
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BUILDING AND PLANNING MATTERS 


RECOMMENDATION 

1 . Point Grey Road Property Acquisition Program 

The Director of Planning reports as follows: 

"On March 28, 1972 Council requested that the Director of Planning report 
on any development permit applications in the Point Grey Road area. 

Two development permit applications have been received: 

1. Mr. Philip Garraway - to add to a one-family dwelling at 3623 Cameron 
Avenue. A development permit application (#68563) was received for 
the addition of a sundeck to the rear of the existing building and 
the extension of beams over the existing patio. Because of the 
minor nature of the development, the permit was issued. It should 

be noted that side and rear yard requirements were relaxed to 
permit development. 

2. Dr. Douglas Telford - to add to a one-family dwelling at 3519 Point 
Grey Road for the purpose of enlarging a bedroom. The applicant 
advises that the cost of the alterations would not exceed $5,000. 
(D.P.A. #68693). 

On November 5, 1974 City Council distributed a memorandum from the Chairman 
of the Waterfront and Environment Committee explaining the history of the 
Point Grey Road Property Acquisition Program and presenting a number of 
alternatives to the present policy. This was done in order to solicit com- 
ment before Council again consider the appropriateness of the present policy. 

It is, therefore, recommended that D.P.A. #68693 be issued as an outright 
use." 

The City Manager RECOMMENDS that the foregoing recommendation 
of the Director of Planning be approved. 

^ FOR COUNCIL ACTION SEE PAGFfS) /.53 ^ 
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REC0MI4ENDATI0N 

1. City Council Appointment of Deputy City Treasurer and Collector 

The Director of Finance rejxDrts as follows: 

"Hie City Treasurer and Collector appointed by City Council under Section 
226 of the Vancouver Charter has statutory duties pursiaant to the Vancouver 
Charter as well as several Provincial Statutes. 

Section 4 of the Vancouver Charter enables City Council to aj^int a 
person to be a Deputy of a designated enployee in order that this Deputy may 
discharge the duties of such atployee in case of absence. The City Treasurer 
and Collector has a Deputy for this purpose (Mr. Karl Mech was appointed on 
NovetiDer 1, 1974) and the Law Department is of the opinion that Mr. Mech should 
be officially appointed by Council if he is to carry out the various statutory 
duties if required, for the City Treasurer and Collector. 

It is therefore recommended that, pursuant to Section 4 of the Vancouve: 
Charter, Mr. K. Mech be appointed as the Deputy City Treasxarer and Collector 
to carry out the various statutory duties of the City Treastirer and Collector 
when required." 

The City Manager RECOIMENDS that the foregoing report of the Director 
of Finance be approved. 

2. Consultant's Study on Parking Tax 

The Director of Finance has submitted the following report: 
" Introduction 

On May 7, 1974, Council, on the recommendation of the Finance and Administra- 
tion Committee, approved the hiring of consultants to study two areas of taxation 
policy. The first area of study was the feasibility of a parking tax as a tool to 
control the automotive congestion in the downtown core. Under the direction of 
Professor Craig Davis of the School of Planning at U.B.C., Mr. David King was 
hired to do this study for the City. The results of this study have now been 
received and the study, which is entitled 'Control of Congestion in Vancouver: An 
Investigation of Parking Charges' is attached to this report. 

The second area of study was on the feasibility of a 'value-added tax' or 
'betterment levy' on property value increments realized as a result of rezoning by 
the City. This study is nearing completion, and will be submitted to Council in 
the very near future. 

Recommendation 

It is recommenced that the parking tax study be received by City Council 
referred to the Finance and Administration Committee, and that the Departments of 
Engineering, Planning and Finance be directed to analyse the study for report back 
to the Committee." 


The City Manager RECOMMENDS approval of the above recommendation of the 
Director of Finance. 


3. Queen Elizabeth Theatre Emergency Refrigeration Repairs 

The Manager of the Queen KLizaboth Theatre and the Director of Permits 
and Licenses report as follows: 

"During a performance at the Queen Elizabeth Theatre, the air conditioning 
system was not providing sufficient cooling and in order to correct the situation 
the refrigeration unit was set to run on manual operation. This unfortunately by- 
passed the safety controls and the refrigeration chiller became totally frozen and 
the coils collapsed. 
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From quotations received from a mechanical contractor we have established 
that it will be less expensive to install a new refrigeration chiller than repairing 
the existing unit. 

In order to reduce the possibility of this incident re-occurring it is 
recommended that the manual switch be relocated to a position only accessible to 
maintenance personnel and an additional safety control be installed. 

It is estimated that the cost to carry out the work will be approximately 

$17,000* 

The Comptroller of Budgets advises that if Council approves the recommendation 
of this report, funds will be made available in the 1975 Departmental Budget. 

It is recommended that Council approve the replacement of the 
refrigeration chiller and alterations to the control systems at the Queen 
:plizabeth Theatre, with the necessary funds in the amount of approximately 
$17,000 to be provided in advance of the 1975 Departmental Budget." 

The City Manager RECOMMENDS approval of the recommendations of 
the Manager of the Queen Elizabeth Theatre and the Director of Permits 
and Licenses. 


4. Southam Contract Dated July 22, 1960 

The Director of Legal Services reports as follows: 

"By way of contract dated July 22, 1960, the City entered 
into an agreement with Alta Rockerfeller Prentice and the 
Southam Company Limited. The only part of the agreement 
with which this report deals is paragraph 4(c) which pro- 
vides that when and if a consolidation and lane closing occurs 
in Block 110, which is bounded by Drake, Burrard, Pacific 
and Hornby Streets, is fully completed, then Mrs. Prentice shall 
be responsible for the payment of any costs incurred by the City 
in relocating all public and private utilities servicing the 
former lane in Block 110. Also Mrs. Prentice is to pay for 
sidewalk, curb and boulevard reconstruction at the Drake 
Street end. 

These particular obligations have been assigned several times 
and are currently the responsibility of Pacific Plaza Hotel 
Ltd. and Allarco Developments Ltd. Pacific Plaza Hotel Ltd. 
is the legal trustee for the Allarco Developments Ltd. 

The rerouting of the utilities and sidewalk reconstruction 
has been completed to the satisfaction of the City Engineer 
and the expenses incurred by the City in doing this work havg 
been paid in full. The solicitor for Pacific Plaza Hotel Ltd. 
and Allarco Developments Ltd. request that a release of these 
obligations be provided under the seal of the Mayor and City 
Clerk and sealed with the City seal." 

The City Manager RECOMMENDS that the City of Vancouver provide 
to Pacific Plaza Hotel Ltd. and Allarco Developments Ltd. a 
signed and sealed release of the aforesaid obligations. 


5. Damage to Argillite Carvings - February 18, 1974 


The Director of Legal Services reports as follows: 

"On February 18, 1974 five argillite carvings which formed 
part of the Lipsett collection on display at the Centennial 
Museum were damaged while a class from the Fromme Elementary 
School in North Vancouver was in the course of making a tour. 


Cont'd. 


Manager's Report, February 7, 1975 


(FINANCE 


Clause No. 5 Continued: 


; The repairs have not been completed, but costs are estimated 
i at $3,000. We have not been successful in recovering from 
' the School's insurers and because of the one-year limitation 

under the Public Schools Act it will be necessary to commence 
I an action even though negotiations are still under way. 

! RECOMMENDATION 

That the Director of Legal Services be authorized to commence 
an action in the name of the City and the Vancouver Museums 
; and Planetarium Association against the North Vancouver School 
Board and such persons as are deemed necessary by him." 

Thje City Manager RECOMMENDS that the foregoing recommendation 
ofi the Director of Legal Services be approved. 


6 . Request for Refund of Business License Fees and Property Taxes 


Uie following report has been received fron the Director of Finance. 

"Pizza Patio ffanagement Limited sent a letter to the City, as follows: 

'Please accept this letter as our request for a 
refund of at least 50% of all business license fees 
and pn^3erty taxes which have been pEiid on the above 
location for the years 1973 and 1974. This request 

' is being made because of the serious curtailment of 

\ our retail business due to the construction of 

Granville Mall. Ws feel that the licenses and taxes 
paid during the construction period were excessive 

! in li^t of the street conditions and retail trade 

I ejfperienced during this period. 

i 

Your early attention to this matter will be very 
much afpreciated. ' 

Acoeding to such a request woiiLd put the City in an impossible 
situation and acknowledge a liability v*iich does not exist. 

I therefore recarmend that the oarramication fron Pizza Patio 
Maiiaganent Limited be received. " 

The City Manager RECOMMENDS approval of the recommendation of th 
Dj. rector of Finance. 

7. Senior Recreational Worker - Britannia Community Services Centre 


The Board of Parks and Recreation, at its meeting of January 20, 
1975, passed the following motion: 

"THAT the City Manager be requested to establish a new 
senior recreation position at Britannia Community Services 
Centre . " 

Background 

Council, on July 31, 1973, approved the recommendation of the 
Deputy Director of Planning and Civic Development for the construc- 
tion of the Britannia Community Services Centre. Construction of 
the swimming pool, arena, gymnasium and information centre is 
expected to be completed in August, ]97ri. Completi.on of a senior 
centre and a smaller gymnasium is anticipated in the spring. 
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The Senior Recreational Worker will be responsible for planning, 
supervision and administration of the recreatibn services provided 
in Britannia Centre. It is anticipated that up to 40 people will 
be employed by the Park Board, whose primary responsibility will 
be for the operations of the gymnasia, swimming pool, arena and 
various recreation programmes throughout the Britannia complex. 
He will be under the direction of the Executive Director, Britannia 
Centre Society. 

Because of the complexity of the tasks and the need for orienta- 
tion and planning of the recreation programmes, this position should 
be filled well in advance of the commencement of operations. 

Recommendations 

A. That Citv Council approve the Park Board request for the 
establishment of a new recreation position at Britannia 
Communitv Services Centre. 

B. That the classification of this position be carried out by 
the Director of Personnel Services. 

C. That additional costs for 1975, estimated at $13,000 (based 
on 1974 salary levels and including fringe benefits) be 
approved in advance of the 197 5 budget. 

The Business Manager of the V.M.R.E.U. has received a copy of 
this report. 

The City Manager RECOMMENDS that the foregoing recommendations be 
approved . 

8 . Tender No. 12-75-1 - Supply Of 1975 Police & Firemen's Uniforms 


The Chief Constable, Fire Chief and Purcha«ing Agent report as follows t 

"Tenders for the above were opened on January 27, 1975. Funds for this 
purchase will be included in the 1975 Revenue Budget, 

Two bids were received t- 

Gordon Campbell Ltd,, Vancouver, B.C. - tendered on all items for a total of 
$123,941.94, plus 5^ Prov. Salas Tax, 

Dunn's Tailors, Vancouver, B.C. - tendered on Firemen's Uniforms only, for a 
total of $69,118.50, plus 596 Prov. Sales Tax. This bid is $19,696.40, or 
approximately 40% higher than Qordon Campbell's tender for the same Items. 
Also, Dunn's Tailors did not submit a bid bond as required. 


RECOMMENDATION 

We recommend acceptance of the overall low bid submitted by Gordon Campbell 
Ltd. for the supply of 1975 Policemen's and Firemen's Uniforms, at an est- 
imated cost of $123,941.94, plus 5% Provincial Sales Tax." 

The City Manger RECOMMENDS the report of the Chief Constable, Fire 
Chief and Purchasing Agent be approved. 

9. Health Department - Attendance at Roster Conference 
The Medical Health Officer reports as follows: 

"The City Analyst advises that the American Academy of Forensic Sciences Annual 
Meeting will be held In Chicago, Illinois on February 18-21, 1975. He will be 
attending this Conference on behalf of the City of Vancouver. 
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This meeting is the major one in North America. Since this Conference covers a 
multitude of subjects, it is impossible for one person to attend all of the various 
sessions which the Analyst feels are necessary to keep him and his staff up-to-date. 
He, therefore, requests that approval for Leave of Absence be given to Mr. A.J. 
Beaton, Chemist, to attend this Conference. Attached is a copy of the letter from 
the Attorney General's Department indicating their agreement to pay for the 
attendance of Mr. Beaton at this Conference. 

As this is a departmental Roster Conference, we seek approval for the departmental 
members to attend this meeting prior to budget approval and ask that an advance 
payment be made for Mr* Beaton's expenses which are as follows: 


Economy Plane Fare $ 272.00 

Hotel 120.00 

Meals, etc. 60.00 

Ground Transportation 30.00 

Meeting Registration Fee 80.00 

$ 562.00 


RECOMMENDED that Leave of Absence With Pay be approved for Mr. A.J. Beaton to 
attend the American Academy of Forensic Sciences Meeting in Chicago, Illinois 
on February 18-21, 1975 and that an advance payment for expenses be granted to him.*' 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Medical Health Officer be approved. 

Note: The Comptroller of Budgets advises there will be no additional 
cost to the City as a result of this request as all expenses for Mr. 
Beaton's attendance will be reimbursed to the City by the Provincial 
Attorney-General's Department. 

CONSIDERATION and RECOMMENDATION 


10. Re Execution of Various Docioments 


The Director of Legal Services reports as follows: 

"From time to time the Mayor has commented to me on the time 
that he spends signing numerous documents which are sent 
across to his office via the City Clerk's Office for due 
execution, and he feels that this procedure could stand 
re-examining . 

Section 169 of the Vancouver Charter reads as follows: 

'169. Save as otherwise provided in this Act, instru- 
ments to which the common seal is required to be affixed 
shall be signed by the persons designated for the purpose 
by the Council , or, if no such designation is made, shall 
be signed by the Mayor and the City Clerk.' 

The current procedure in most cases is that when Council 
receives a report on a subject in which staff recommends 
approval, and Council approves the proposal, there is an 
instruction to me to prepare the necessary legal instrument 
to be executed by the Mayor and the City Clerk. 

In practice, what follows this action is: 

(1) the dociament is prepared or otherwise finalized by a 
member of the Law Department and bears his initials ; 

(2) the document is then signed by the Director of Legal 
Services 'approved as to form' ; 

(3) the document goes to the City Clerk who signs his name 
to the document; 

(4) the City Clerk transmits it to the Mayor's Office for 
the signature of the Mayor, who 
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(5) returns it to the City Clerk's Office to have the seal 
affixed; and 

(6) the City Clerk returns it to the Law Department. 

The roll played by the Mayor and the City Clerk is obviously 
one of form rather than substance since the decision as to 
whether the City seal should be affixed to the document in 
question is made in the Law Department whose responsibility 
it is to ensure that the written document is in accord with 
the decision of Council. 

If members of Council concur with the Mayor's view that a 
more efficient procedure should be followed, then it seems 
that the point at which the seal could be affixed would be 
when the document bears the approval of the Director of 
Legal Services, and I would therefore recommend that a formal 
resolution to meet the requirements of section 169 should be 
brought forward whereby instruments to which the common seal 
is required to be affixed shall be signed by the Director of 
Legal Services. 


In drafting such a resolution its application would be to 
instruments of a contractual nature. Execution of by-laws 
IS covered in section 167 and they must be signed by the 
Mayor and the City Clerk. 

I would suggest also that such a resolution would not apply 
to the execution of land conveyances when the sale has been 
approved by City Council. Current practice with respect to 
deeds is that they be signed by the Supervisor of Property 
and Insurance and the City Clerk. I would suggest that they 
continue to be signed solely by the Supervisor of Property 
and Insurance." ^ 


The City Manager RECOMTIENDS that the foregoing report of the 
Director of Legal Services be approved. 


11. Permit Fee Structure 


The City Manager has received the following report from the Director 
of Finance: 

"Vancouver City Council on December 18, 1973, when dealing with the 
report of the Standing Committee of Council on Finance and Administration, 
adopted the following recommendation: 

'That the question of increasing fees and fines for various services 
and inspections be discussed at City Council level, after receiving 
a report from the Board of Administration on the amount of money in- 
volved in raising inspection fees from 80% of costs to 100% of costs'. 

This report deals with electrical, plumbing and gas, and building permit 
fees and is forwarded to Council in the following format: 

A - Current Policy - 80% of Cost 

B - Information - Other Major Cities 

C - City Cost & Recovery Comparison - 80-100% 

D - Comparison of Fee Costs - 80-100% 

A report on Development Permit Fees as requested by Council is being 
prepared and is anticipated to be before Council by the end of February. 


A. Current Policy 

Inspection and enforcement activity by the Permits and Licenses 
Department, of the Electrical, Plumbing and Gas, and Building By-laws, 
basically provide protection to two groups: 

(a) the builder and owner, and 

(b) a general protection to the citizens at large, who might use 
these facilities. 
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CONSIDERATION 

2. Use of the Existing Building at 

3443 Dunbar Street for a Restaurant, 
Licensed Lounge and Beverage Room 

The Director of Planning reports as follows: 

"Mr. B. Williams on behalf of Climax Gardens Limited, has filed 
Development Permit Application #52439 to alter, add to, and use 
the existing building on the site for 'Restaurant and Beverage 
Rooms, and Lounge.' The applicant has further requested 
'Relaxation of required parking.' 

The site which was formerly a Safeway Retail Store comprises the 
entire frontage (264 feet) on the west side of Dunbar Street 
between West 18th and West 19th Avenues. The site is zoned as a 
C-2 Commercial District. To the west of an existing north/south 
16' wide City lane the area is zoned as an RS-1 One Family Dwellinc 
District. 

The existing building is located in the north-west corner of the 
site adjacent to the north/south City lane and West 18th Avenue. 
The remainder of the site is generally developed for off-street 
parking facilities. 

The exterior of the building is to be renovated, by refacing in 
part and repainting. An existing mezzanine in the building is to 
be extended. 

The submitted drawings indicate that the use of the building would 
be : 

MAIN FLOOR: A 100 Seat Restaurant with related kitchen facilities, 
A 220 seat Beer Garden. 

MEZZANINE FLOOR: South half — A 100 seat Cocktail Lounge. 

North Half — A 70 seat Beer Garden. 

Additional kitchen facilities are also provided. 

The proposed development is a use which could be permitted as an 
'outright use' in accordance with the provisions of Section 1 (A) 
14 of the C-2 Commercial District Schedule of the Zoning and 
Development By-law which provides for: 

'Retail stores, business or undertaking catering for the 
day-to-day needs of residents of several neighbourhoods 
and comprising a large district of the City, provided the 
development otherwise complied with all requirements of 
the Zoning and Development. ' 

However, the use of the building in accordance with the submitted 
drawings (allowing for a required reduction in the mezzanine floor 
area to comply with the requirements of the Building By-law) would 
require the provision of 81 off-street parking spaces, to be in 
compliance with the requirements of Section 12 of the Zoning and 
Development By-law. 

The drawings submitted with the application indicate the provision 
of 56 off-street parking spaces only. The Technical Planning Board 
has advised that they would not be prepared to relax the additiona 
25 off-street parking spaces. The proposed form of development 
should provide all off-street parking spaces required by the Zoning 
and Development By-law for the proposed use of the building. 
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On this is based Council's current policy that the permit fee structure 
should recover 80% of the administrative and inspection costs related to 
the Permits and Licenses Department. The remaining 20% is considered to be 
beneficial to the general public and not recoverable through permit fees. 
Fees are reviewed every three years and a rate is set to equalize the recovery 
over the three years. 

B. Information - Other Major Cities 

In order to assist Council in its consideration, a survey of major 
cities and their respective policies was conducted. The results are as 
follows: 

Calgary - The present policy is to recover 100% of the costs. 

Due to rapidly rising costs they have initiated a 
policy of reviewing their schedules every two years. 

Edmonton - Edmonton is presently upgrading their fee structure 
to recover 100% of all costs. 

Winnipeg - At present there is no studied relationship between 

the costs of inspection, enforcement and permit issuance 
and the permit fee schedules. 

Toronto (city) - They are presently developing policies that will 

permit 100% recovery by permit fees of all administra- 
tive and inspection costs. 

C. City Cost and Recovery Comparisons 80%- 100% Basis 

The following review has been carried out by the Finance and Permits and 
Licenses Departments to show the City's 1974 costs, which consist of 
inspection, enforcement and permit issuance costs, and 1974 estimated 
permit fee revenues (D = Deficit). 

Recovery 

(i) Electrical : Basis at 

100% 80% 

Estimated cost of permit issuance, 
inspection and enforcement $310,000 $248,000 

Estimated revenue from Electrical 
permit fees 240,000 240,000 

$ 70,000 (D) $ 8,000 (D) 

Conclusion: If we are to collect permit fees on the basis of 
100% of the oper^iting cost, it will be necessary 
to collect an additional $70.000 which will 
require an overall 28% increase in Electrical 
permit fees. (See Section 'D' for effect on 
permit fees. ) 

, , Recovery 
(n) Plumbing and Gas : Basis at 

100% 80% 

Estimated cost of permit issuance, 
inspection and enforcement $408,000 $326,000 

Estimated revenue from Plumbing and 
Gas permit fees 280,000 280,000 

$128.000 (D) $ 46.000 (D) 

Conclusion: If City Council instructs that permit fees are to 
be collected on the basis of 100% of costs it will 
be necessary to collect an additional $128,000 in 
Plumbing and Gas permit fees which will require a 
45% increase in overall Plumbing and Gas permit 
fees. At present a 16% increase is required to 
meet current costs on the 80% basis. 
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Recovery 

(iii) Building : Basis at 

100% 80% 

Estimated cost of permit issuance, 
inspection and enforcement $605,000 $484,000 

Estimated revenue from Building 
permit fees 725,000 725,000 

$120,000 $241 .000 

Conclusion: Inasmuch as the Building permit fee schedule is 
based on the cost of construction, the present 
cost of Building Permit issuance, inspection and 
enforcement is being recovered in excess of the 
100%, as shown in the above table. 


(iv) Summary 


Cost 1975 Recovery 1974 Recovery 

1975 1974 W% 100% 80% 100% 


Recommended fee 
levels depending 
on policy decision Actual 

Electrical 356,000 310,000 297,000 387,000 240,000 310,000 

Plumbing & Gas 470,000 408,000 392,000 510,000 280,000 408,000 

Building (1) 696,000 605,000 800,000 800,000 725,000 725,000 

1,522,000 1,323,000 1,489,000 1,697,000 1,245,000 1,443,000 

(2) 

NOTE: (1) Building Permit Fees are charged on amount of construction costs 
and therefore they rise as cost and construction rises. 

(2) 1975 Recovery based on a two year review basis and thus higher 
in 1975 than costs in order to provide for the estimated 
deficit in 1976. Adjustments each year require printing 
of new By-law schedules and cause confusion among contractors 
etc. 

(v) Conclusion 

If 1975 permit fees were increased to 100% of current costs the 
City would receive approximately $452,000 more in 1975, as follows: 

(a) Recommended increase in fees due to cost 
increases at the 80% level would provide $244,000 

(b) A policy change to 100% recovery of 
current costs would provide in 1975 an 

additional 208,000 


$452,000 


0. Comparison of Permit Fee Costs - 80%- 100% 


The following table indicates the permit fee cost for two examples 
under an 80%; 100%; and projected fee costs for 1975-76. 
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TABLE SHOWING PERMIT FEE STRUCTURE 


R.S.-l 
Residential 
Single Family 
(2) 



Electrical 

PI umbing 

Gas 



Permit 

Permit 

Permit 

Total 

Present Fee: 80% of Cost 

$ 53.00 

$ 45.00 

$ 15.00 

$113.00 

100% of Cost 

68.00 

65.00 

22.00 

155.00 

Projected fee 1975-76 (1) 





At: 80% of Cost 

66.00 

56.00 

19.00 

141.00 

100% of Cost 

85.00 

81.00 

28.00 

194.00 


Multiple 
Residential 
(30 Soites) 
(2) 


Present Fee: 80% of Cost 

$400.00 

$300.00 

$ 33.00 

$733.00 

100% of Cost 

512.00 

435.00 

48.00 

995.00 

Projected fee 1975-76 (1) 





At: 80% of Cost 

500.00 

375.00 

41.00 

916.00 

100% of Cost 

640.00 

544.00 

60.00 

1244.00 


NOTE 1 - Assumes a 25% increase in cost. 

2 - Comparison of comnercial or industrial fees have 
too many variables to create a solid comparison. 

The foregoing report is submitted to City Council for their 
COiNSI DERATION of whether permit fees should be based on 80% (present 
policy) or 100% of operating costs. 


Recornmendation 


When City Council has considered the question of amount of recovery 
of costs of permit fees it is RECOMMENDED that: 

A. The Director of Permits and Licenses and Director of Finance 
report on the existing fee schedules to bring in line for 
1975-76 with either 80% or 100% of operating costs depending 
on City Council's decision. 

B. The Director of Permits and Licenses notify the appropriate 
plumbing, heating and electrical associations of fee increases 
to be forwarded to Council in accordance with recommendation 
(a) of this report. 

C. Future reviews of permit fees take place every two years in 
order to provide for the rapidly changing cost features of the 
present econon^y." 

nv.cTJ?DA^!J^ Manager submits the foregoing to City Council for their 
CONSIDERATION and subject to a decision on the question of rate of 
recovery, RECOMMENDS approval of the foregoing recommendations of the 
Director of Finance. 


CONSIDERATION 


12. Grants in lieu of General, School, Hospital, Municipal Finance 
Authority and Regional District Taxes 


T!i'" nireotor of P'nnanr:^ rpportr. as follow;.: 

"liiHiUtist:; I'oi' iu"'int:-. in liru of t<ix(\s linvo hueri rMCivived from t\\<'. 
fol Lnwinc orfiaui ■.ation; . 

The Ar.r.osr.oi- for City of Vancouver — H.O. A:-.sc:;:;mont Authority' hnr 
certified the nmpertiiis will be shown as exempt on the 1075 AfBsessmcint Itoll 
in accordance wil-h Charter provinions find the Director of Legal Fervi-cep has 
confirmed the chnritable organizations qualify for this exemption under 
Section 39^(c) of the Vancouver Charter. 
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Th''"se rociiieots for /■;rsnti:- in lieu of taxen for the period from proof 
of occiirtfincy or the date; of the fir.';t buildinr insnection to the date the 
oropei'tiof; become exempt, nre. ;ml\ject to Council aoproval. 

Th>^ r'>que;-.t;- are preoemted to Council in TOO sections: 

A . Ueli r.ious Or£;ani;-.ations 

1. Cascade Gospel Ch apel $ l,/,f^8.83 

3833 Itoundary Road - Lot A,[i%C/l/A /Sec.51Ny4 

Now Church buildinr^ 

Occupied and in use June 197A 

ante of first buildin,-; inspection — October 24, 1973 
Grant to cover period f rom October 2l\ , 1973 to 

December "^1 , IP7/1 

P. rherbrool-- e fiennonite Church $ 2'^9.l6 

71 S5 ;'-horbrooke !^.treet - Ix)t I/27/2OO 

Addition to church 

Occupieti and in use from May, 1974 

Dnte of fir-^t buildirif' ins^iection — '"entember 1?, 1973 
Propert,y r.hovTi as exempt on 197A Assessment Roll 
Grant to cover n-^riod from Sentember 17, 197"^ to 

December "^1 , 197/i 

'I'b.e ^■alva ti .oti An ny :t 1,070.7;' 

?-W-"''^r' W.--.t ICUh Avenue - T,nt;; 1 1.^-.12/'^/,2/^2A 
' alv'-'tion Army Citatlol 

OccuniM -ind i.n us^-^ from Sentember P.^, 197/i 
Date of I'irst buiLJinp; in;-.nection — ^■'.":y 10, 197A. 
Orajat to cover period from May 10, 1974 to 

December 31, 1974 

4. '^.ocietv of Kabalarians of Canada $ 1,^77.^0 


1 160 VJest 10th Avenue - Lots 4A5/374/52^ 
Centre for Kabalarian Philosoohy 
Occupied and in use from January'' 1, 1974 
I^nd /v. RiiildnjiP's to be Uy'i exempt in 107'^ 
Grant to cover period from January 1 , 1974 to 

December "^1, 'l97/,. nt 60^^, of taxes 

B. C haritable Or>-;aniaations 

1. Juni or Achie vement of B. C. $ 6,1 6^. OB 

1531 West 15th Avenue - Ix)t:-. 19'''<-20/450/52A 
Education of Roys and Girls in Practical Business 

Onerations 

Occupied Au-rur.t 1, 1972 

Continuini-T; renovations from January 1, 197^^ to 

Mav 6, 197'!( 

Grajit to cover period from January 1, 1973 to 

December 31, 1974 

2. Coast Founda tion Society $ 3,24('.19 

il-^O T\ito ''trpet - lot cm''.: oT PM.IO/24/I85 
Psychiatric Rehabilitative Housinr Project 
Occuoierl and in use from June 1, 1974 
Grant to cover pi^rlod from Jurn-^ 1 , 1"7A to 

December "^1 , 1974 

3. Mental Patients Associatio n $ 1,1B2.«>T 

17'^y, Vest nth Avenue - lot ').ABf^/526 
Housing .tor former mental patients. 
Occupied anc] in use from January 1 , 197^i 
Grant to rover period from January 1, 1974 to 

December I , 197/, 


Cont'd. . . 


Manager's Report, February 7, 1975 
Clause No. 12 Continued ; 


(FINANCE - 1 


U. T^pntal Patients A?-sociation $ 2,1.52,40 

2130-2146 Yew Street - Lot 20/264/526 
Housing for former mental patients 
OccuDied and in use from February 1 , 1974 
flrant to cover neriod from February 1, 1974 to 

December 31, 1974 

5. Parish of St. Paul, Vancouver $20,528.15 

1254 Pendrell Street - Lot 4W^5/37/l85 
Senior Citizens Housing 

Occupied and in use from September 1, 1973 
Date of first building inspection — December 1, 1971 
Land and buildings made exempt on 1974 Assessment Roll 
Grant to cover period from January 1, 1972 to 

December 3I, 1973 

As grants in lieu of taxes are subject to Council approval, the above 
requests for grants in lieu of taxes amounting to $37,632.18 in total are 
submitted for Council consideration." 

Your City Manager submits the foregoing report of the Director of Finance 
for Council CONSIDERATION. 


FOR COUNCIL ACTION SEE PAGE(S) 
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PROPERTY MATTERS 


RECOMMENDATION 


1 . Lease to Imperial Oil Limited. 

The Director of Legal Services reports as follows: 

*0n December 11, 1973, Council approved the recommendation con- 
tained in the report of the Supervisor of Property & Insurance 
dated September 6, 1973, which report recommended that the City 
property at the south-west corner of the intersections of Main 
Street and Terminal Avenue be leased to Imperial Oil Limited on 
certain terms and conditions . The property was subsequently 
sub-divided and became Lot 2 of District Lot 2037, Plan 15505. 
Lot 2 was leased to Imperial Oil under a lease signed and 
sealed by the City and Imperial Oil and dated June 1, 1974. 
The lease term is ten years . 

Subsequent to the completion of the lease, B. C. Hydro has 
requested permission from the City for a utility easement over 
the north and south ends of the property for purposes of serv- 
ing not only Lot 2 but also other property. Since the lease 
does not reserve a utility easement in favour of the City or 
any of the utility companies (because there was no need of 
such easement at the time of negotiations) , the City does not 
have the authority at present to allow B. C. Hydro access to 
this property. After consultation with Imperial Oil and B. C. 

Hydro, it is RECOMMENDED that the problem be resolved by an amend- 
ment to the existing lease, which amendment would provide that: 

(1) Imperial Oil grant to the City a utility easement over 
the north five feet of the property, and the south ten 
feet of the property; 

(2) the City shall indemnify and save harmless Imperial 
Oil against any losses or damages arising out of the 
exercise of the utility easement, and shall repair 
and restore any damage caused to the property and 

to the landscaping or buildings arising out of 
exercise of the easement; 

(3) the City shall have the authority to allow other 
utility companies to enjoy use of the utility ease- 
ment; 

(4) that such an amendment be drawn to the satisfaction 
of the Director of Legal Services. 

It is further recommended that upon completion of the aforesaid 
amendment of lease that the City, without further resolution of 
Council, shall have the authority to enter into agreements with 
utility companies so as to allow other utility companies to 
carry out works within the easement areas, provided, however, 
that any such agreement shall expressly provide that the 
utility companies agree to indemnify and save harmless the 
City against any and all claims made by Imperial Oil arising 
out of any work carried out by such utility companies. All 
such agreements shall be drawn to the satisfaction of the 
Director of Legal Services.*' 

The City Manager RECOMMENDS that the recommendations of the Director 
of Legal Services be approved. 
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2. Acquisition for Tyne Street widening 

Portion of Parcel A (Reference Plan 1 1 61 ) , Block 9, 

D.L.'s 36 & l\.9; East Side of Tyne Street South 

of Kingsway 

The Supervisor of Property & Insurance reports as follows :- 

"The installation of permanent paving and curbs and gutters as a 
local improvement on Tyne Street between Kingsway and School Avenues 
is scheduled for this spring. As part of this street improvement, 
the City Engineer has requested the acquisition of a triangular 
portion of Parcel A (Reference Plan 1161), Block 9, D.L.'s 36 & 49, 
as shown 'hatched' on plan marginally numbered LD 1456. 

This property is zoned C-2 , Commercial District and the area shown 
on the plan comprises 759 square feet, of which 21 square feet was 
acquired by the City in 1962, leaving a net area of 738 square feet 
to be acquired at this time. Following negotiations, the owners 
have agreed to convey the required portion of Parcel A to the 
City for the widening of Tyne Street, subject to payment of $7,380.0 
for loss of land. 

The City Engineer concurs with the acquisition and advises that 
funds are available in the 'Streets 1974 Capital Fund'; No. 148/ 
7926, 'Surplus 1973 Completed Local Improvements' Account. 


RECOMMENDED That the Supervisor of Property & Insurance be authorize 
to acquire the portion of Parcel A (Reference Plan 1161) Block 9, 
D.L.'s 36 & 49, on the foregoing basis." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Property & Insurance be approved. 


3. Lot 1, Block 16, District Lot 37 
South Side of Kingsway, 
East of Rupert Street 


'The Supervisor of Property & Insurance reports as follows :- 

"The above-described City-owned property, (Lot 1, Block 16, 
District Lot 37) , was leased to Mr. David Hunter and was to 
be used for a customer parking lot, for the retail display 
and sale of plants in connection with his landscape and 
nursery business located on the abutting westerly property. 
The term of the lease was for 61 months from December 1, 1969, 
to December 31, 1974; also the City granted to David Hunter 
an option to purchase the City lot. This option was open for 
acceptance up to but not after December 31, 1974, and the 
purchase price was to be an amount equal to the fair market 
value of the premises as at the date of acceptance of this 
option. Mr. David Hunter exercised his option to purchase 
these premises on September 4, 1974. 

These premises consist of a vacant lot measuring 63' x 128'+ 
and zoned C-2 Commercial. 

Following negotiations with Mr. David Hunter and his solicitor, 
he has agreed to purchase said City-owned property for the sum 
of $90,000.00, plus an additional amount of $112.50 for an 

appraisal fee on the understanding that the sale date be 
February 28, 1975. This price is considered to be fair and 
equitable and represents market value in the area. 

RECOMMENDED: That the Supervisor of Property & Insurance be 
authorized to complete the sale of City-owned Lot 1, Block 16, 
District Lot 37, for the sum of $90,000.00 on the foregoing 
basis." 
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The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Property & Insurance be approved. 


i-l-. Acquisition for Family Housing Project 
Lot E, Block I, District Lot 753 
East Side of Commersial Drive, 
South of 1 6th Avenue 


The Supervisor of Property & Insurance reports as follows :- 

"Lot E, Block I, District Lot 753, has been offered for sale 
to the City. This property is located in the triangular 
block bounded by 16th Avenue, Findlay Street and Commercial 
Drive, which block is under consideration as a future potential 
housing site. The Director of Planning concurs in the 
acquisition of this property. 

This property comprises a single lot 30.16' x 89' ±, zoned 
R.S.-l. 

Following negotiations with the representative for the owners, 
they are prepared to sell their property for the sum of 
$31,000.00, as of January 31, 1975. This settlement price is 
considered to be fair and equitable. 

RECOMMENDED that the Supervisor of Property & Insurance be 
authorized to acquire Lot E, Block I, District Lot 753, for 
the sum of $31,000.00 on the foregoing basis, chargeable to 
Code #4910/407, Property Purchases for Resale." 


The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Property & Insurance be approved. 

5 • Renovations at 1060 West 8th Avenue 


On December 17, 1974, Council approved the City Manager's 
recommendation to purchase a building at 1060 West 8th Avenue, to 
accommodate the Health Department. The report estimated the cost 
of renovations at $287,000, and recommended a report back on the 
source of funds. 

Until a detailed design is complete, a more accurate estimate 
for renovations, inclusive of new furniture requirements, cannot 
be compiled. In the interim, a contractor can be employed to 
initiate renovation work, and funds should be available to expedite 
the design and drafting. 

The Director of Finance advises that approximately $300,000 was reser' 
for renovations and alterations in the 1975 Supplementary Capital Bud; 
at the time this building was purchased. 

In order to expedite the occupancy of this building, the City 
Manager RECOMMENDS that $10 0,000 be approved for the renovations 
of the building at 1060 West 8th Avenue, in advance of final 
estimates and in advance of formal Council approval of the 197 5 
Supplementary Capital Budget. 
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Manager's Report, February 7, 1975 


(PROPERTIES - i|) 


6. Lot B, Block 14, D.L.'s 196 & 306 

Situated: South of Carrington Street 

On North Arm of Eraser River 


The Supervisor of Property & Insurance reports as follows :- 

"Council, August 13, 1974, on the recommendation of the 
Standing Committee on Waterfront & Environment, authorized 
the Supervisor of Property & Insurance to negotiate the 
purchase of Lot B, Block 14, D.L.'s 196 & 306, for public 
access to the Fraser River. It is presently owned by the 
Greater Vancouver Seweragej^Drainage District but is surplus to 
their requirements. 

The lot measures approximately 288' x 150', is zoned R.S.I, 
has approximately 288' frontage on the Fraser River and is 
improved with a commercial dock. 

The O V S D D have agreed to convey the lot to the City for 
the sum of $57,000.00 as of March 1st, 1975. 

The Supervisor of Property & Insurance is of the opinion that 
the market value is approximately $52,250.00. However, the 
G V S D D state that they have an offer from another party 
for $57,000.00. 


The foregoing report is forwarded for Council's CONSIDERATION 
and if same is approved, it is RECOMMENDED that the Supervisor 
of Property and Insurance be authorized to acquire this propert;y 
for public access to the North Arm of the Eraser River for the 
sum of $57,000 as of March 1st, 1975> chargeable to Account Code 


The City Manager submits the foregoing report of the Supervisor 
of Property and Insurance to Council for CONSIDERATION and RECOMMENDS 
if the report is approved, the recommendations of the Supervisor of 
Property and Insurance be approved. 


501/1601. 


It 


FOR 
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(BUILDING - 1) 


BUILDING AND PLANNING MATTERS 


B-4 


INFORMATION 

1. Pedestrian Bridge - 1500 West Georgia Street 
Crown Life Office Building 

Development Permit Application #66807 

The Director of Planning reports as follows: 

" Rhone and Iredale, Architects, submitted a Development Permit Applica- 
tion to construct a 20 storey office tower with restaurant on the 
northwest corner of Georgia and Nicola Streets. The drawings submitted 
with the application showed a pedestrian bridge across Georgia Street, 
linking the proposed development with a traffic island on the northeast 
corner of Georgia and Nicola Streets. 

A report to City Council from the Planning Department, dated October 
21st, 1974, concerning the applicant's request to permit the off-street 
parking facilities to exceed that permitted by the recent Downtown 
Guidelines, contained the following reference to the pedestrian bridge: 


'One condition requires the approval of City Council for 
a proposed pedestrian street overpass. This will be subject 
to a separate report to be submitted at a later date when 
details have been completed by the architects after consulta- 
tion with the City Engineer ind the Director of Planning.' 


The applicant has now requested that the Development Permit be issued 
at this time without the pedestrian bridge. The plans indicate that 
it could be constructed at some later date. 

The Planning Department is now in the process of issuing Development 
Permit #66807, permitting the construction of the office tower and 
restaurant, but excluding the pedestrian bridge over Georgia Street. 

The applicant is being advised that if the pedestrian bridge is still 
desired, a new Development Permit is to be filed and will require City 
Council 's approval . 

The foregoing report is submitted for the INFORMATION 
of Council. " 


RECOMMENDATION 

2. An Agreement between the City and Coastal Towing Co. Ltd. 
re Subdivision of Lot "A" - 1440 Kent Avenue 

The Director of Planning reports as follows: 

"As the Approving Officer, I recently granted the Coastal 
Towing Co. Ltd. a conditional approval to subdivide their 
Lot "A", D.L. 327 & 32S Plan IO764 at 1440 South Kent Avenue, 
into the westerly 8l.22 feet and the remainder.. 

As an alternative to providing sewer and water services to the said 81.22 
foot wide lot, at a total estimated cost of $10,750.00, the applicant 
proposed an agreement whereby the Company would grant to the City a Right 
of First Refusal to purchase the said lands for the sum of One Dollar ($1.00) 
in accordance with certain terms, which ensured that the said lands would 
not be sold unless the required filtwer and water services would be installed 
at no cost to the City. 

This arrtngement and form of agreement have been endorsed by the City's 
Director of Legal Services and ik is therefore 

RECOMMENDED that the City enter into this Agreement and the Mayor and 
City Clerk be authorised to execute the applicable documents." 



rjUL 14 1970 



Board of Administration, July 10, 1970 


(BUILDING - 3) 


Clause 2 continued 


As at noon Monday, June 29, 1970, the Planning Department had 
received either by individual letter, petition or form letter; 


IN FAVOUR: 


Signatures representing 107 properties 


OPPOSED: 


Signatures representing 196 properties plus 14 residents 
of a Senior Citizens' Development. In addition there 
were 43 signatures received with no addresses. 


The Technical Planning Board has requested that the Development 
Permit Application be referred to City Council for information prior 
to the Technical Planning Board making a final decision on the 
application . 

The Technical Planning Board had requested that where addresses 
were given, persons who had signed petitions or submitted letters 
etc., regarding the development, be advised that the Development 
Permit Application was being reported to City Council. 

However, due in part to the uncertainty of the existing mail 
service, the Director of Planning has deferred advising such persons 
until this report has been before City Council." 

Your Board SUBMITS the foregoing report of the Director of Planning for 
the information of City Council. Council's direction is requested as to 
the notification of those persons in favour or opposed to the application 
referred to in the Director of Planning' s report. Council should also 
be aware that the applicant as well as several persons opposed to the 
application have requested permission to appear before Council as 
delegations . 

Your Board would also advise that on July 3, 19 70, the Corporation 
Counsel sent the following telegram to Mr. William Bruce, Acting Chairman 
of the Liquor Control Board: 

"Mr. B. Williams, on behalf of the Climax Gardens Limited, has filed 
and application for a Development Permit to alter and use an 
existing building on Dunbar Street between 18th and 19th Avenues 
to create a Restaurant, Beer Garden, and Cocktail Lounge with total 
accommodation, 490 persons. Has application been made to Liquor 
Control Board for license for such use? Could such premises be 
licensed for such uses under existing regulations?" 

A reply was received on July 6, 1970, as follows: 

"No provisions under Government Liquor Act to license the type of 
establishment nor application received." 


DELEGATION REQUESTS 


* * 


* * 


* * 


FOR ADOPTiOH S£E PAGE(S) ,23^ _ 


REPORT TO COUNCIL 



STANDING COMMITTEES OF COUNCIL 

ON COMMUNITY SERVICES 
AND FINANCE & ADMINISTRATION 


A joint meeting of the Standing Committees of Council on 
Community Services and Finance and Administration was held in 
the No. 1 Committee Room, Third Floor, City Hall on Tuesday, 
January 2^, 1975 at approximately 10:00 a.m. 


PRESENT: Alderman Rankin (Chairman) 

Alderman Boyce 


Alderman Kennedy 
Alderman Marzari 
Alderman Sweeney 
Alderman Volrich 


ABSENT: 


Alderman Bowers 


ALSO PRESENT: 


Paul Murphy, Human Resources 
Department 


CLERK: 


H. Dickson 


RECOMMENDATIONS AND CONSIDERATION 

1 , 1973 Civic Grant Requests - Social Services 

The Committees had before them for consideration a report 
dated January 10, 1975 from the Director of Social Planning which 
recommended that 40 organizations be granted sums totalling $442,299, 

I not including possible additional grants to Family Service Centres 

iand Neighbourhood Services Association. 

In all, 4^ organizations had sought grants totaling $921, 309° 20 
for this year. 

Representatives of the Social Planning Department reviewed the 
report and, replying to questions from the Committees* members, pro- 
vided additional information on the background, activities and 
financial arrangements of the various organizations seeking City 
funding. 

The suggestion was made by the Senior Social Planner that 
further grant applications which come in during the year be reported 
on by the Social Planning Department in quarterly reports to the 
Community Services- Committee. There were approximately 25 such 
applications between April and November, 1974. 

There was considerable discussion and your Committees are 
recommending that grants totaling $434,594 be made to 40 organiza- 
tions . 

The Committees 

RECOMMEND 

(1) Civic Grants for Social Services in the amount of 

; $434,594.00 be approved as recommended and subject 

! to the conditions outlined in the attached report 

of the Director of Social Planning. 

(2) An interim grant of $21,200, eoual to one half of 
last year's allocations, be approved for Family 
Service Centres. (Item No. 26; 
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and Administration 
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Clause #1 continued ; 

(3) The Director of Social Planning meet with Family 
Service Centres to further discuss the agency's 
finances, priorities and service proposals to the 
City for report back to the Standing Committees on 
Social Services and Finance and Administration in 
early March, 1975 with a final recommendation. 

(4) An interim grant of $32,000 be approved for 
Neighbourhood Services Association, for services 
offered by NSA Kits House. (Item No. 29) 

(5) The Director of Social Planning meet with Neighbourhood 
Services Association to further discuss the agency's 
finances, priorities and service proposals with respect 
to operations in Cedar Cottage and the West End for 

a report back to the Standing Committees on Social 
Services and Finance and Administration in early March, 
1975 with a final recommendation. 


CONSIDERATION 


A tie vote resulted on a motion to approve the following 
recommendation of the Social Planning Department and this 
recommendation is therefore submitted to Council for consideration: 

Family Place - Grant of $12,705 for the period 

from January to March 31, 1975 
(No. 2 5 in the attached report) 


The meeting adjourned at approximately 1:00 p.m. 
^^^^^^^^^^^^^^ 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON 

HOUSING AND ENVIRONMENT 

January 30, 1975 

A meeting of the Standing Committee of Council on Housing and 
Environment was held in the No. 1 Committee Room, Third Floor, City 
Hall, on Thursday, January 30, 1975, at 1:30 p.m. 

PRESENT: Alderman Harcourt, Chairman 
Alderman Bird 
Alderman Boyce 
Alderman Cowie 
Alderman Rankin 

CLERK: R. Demofsky 

The Minutes of the meeting of January 16, 1975, were adopted. 


RECOMMENDATION AND INFORMATION ; 

1 . Progress Report on Housing Projects 

Submitted for the Committee's consideration was a Monthly Status 
Report on Assisted Housing in the City of Vancouver, dated January 25 
1975. This report, which is on file in the City Clerk's Office, in 
sulranary, outlined the following: 

"In summary, current activities indicate the following units: 

Family Seniors Others Totals 

Under construction 157 1,370 1,527 

Small projects at 
various stages of 
arranging land acquisi- 
tion, design, funds 422 1,422 246 2,090 

TOTAL 579 2,792 246 3,617 


Major Projects in Planning Units 
Stages on City Lands, Co- 
ordination through Aid. 
Bower's Committee. 


False Creek Area 6 

anticipate by 1977 1,430 
Champlain Heights E & F 

anticipate by 1977 1,800 
Langara 350 

3,580 3,580 

7,197 


During discussion of this report the following specific items 
were noted: 

Collingwood United Church 
3200 School and Harold 

Representatives of the Collingwood United Church expressed their 
exasperation due to the length of time it was taking to get this 
senior citizens' project underway, and wanted to know exactly what 
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the present status was. Mr. W. Casson, Director of Housing, G.V.R.D., 
in reviewing the situation with the Committee noted that the church 
owned two lots and the Provincial Government owned four lots. 
He further noted that the total six lot site would be best for this 
project, however, consolidation of this six lot site was posing many 
problems. In order to make the project on the smaller site economi- 
cally feasible, rezoning would be required (presently zoned RM-1) ; 
however, without Section 44 National Housing Act subsidies the project 
could not proceed. 


Canadian Legion 
2229 Maple Street 

Mr. Gordon of the Shalom Branch, Canadian Legion, advised that the 
Provincial Government had approved their grant, and that the Federal 
Government mortgage would be approved in the very near future. Also, 
that bids would be received by February 6, 1975. 

During discussion of this matter it was noted that without the 
aid of Section 44 subsidies all of the senior citizen projects 
would not be able to proceed. 

2100 Renfrew and 5th 

The Chairman advised that the Planning Department was presently 
working on a proposal outlining a financially justifiable senior 
citizen housing project to be constructed on this site, and that 
this report would be submitted to the Housing Committee in the very 
near future. 

East End Lions 
3433 Renfrew 

Mrs. Kelly of the East Enders and Amherst Lions advised that in order 
to construct a senior citizen housing project on the above noted 
site a certain amount of fill would be required. C.M.H.C. had advised 
them that the cost per unit should be approximately $4,200. However, 
at the City selling price per unit cost would be approximately $5,400, 
due to the fact that the costs of filling and services were being 
added to the selling price. 

RECOMMENDED, 

A. THAT the City of Vancouver sell this site at 3433 Renfrew 
Street, being lots 14 to 20, Blk. L, Section 44, to the East 
Enders and Amherst Lions for a price of $174,500 less the 
additional costs of filling and servicing related to this site. 

B. THAT Council reiterate its position that lack of Section 44, 
National Housing Act funds was holding up several housing 
projects in the City of Vancouver, and request that the 
Federal Government make these Section 44 subsidies available 
as soon as possible. 

C. FURTHER THAT the Chairman be instructed to follow up this 
letter with a phone call to the appropriate Minister in Ottawa. 

RESOLVED, 

THAT G.V.R.D. report back with recommendations on 
the density required to make a senior citizen housing 
project on the two lot site, being lots 1, and 2, 
Blk. 37, D.L. 37, economically feasible. 


2 . Progress Report on Enforcement of the Fire By-law 

The Housing and Environment Committee on January 16, 1975, when 
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considering a Manager's Report on City Assistance in Financing the 
Cost of Modifications in Lodging Houses and Hotels in the Core Area 
dated January 6, 1975, resolved, 

"THAT discussion on the report of the City Manager re: 
City Assistance in Financing the Cost of Modifications 
in Lodging Houses and Hotels in the Core Area dated 
January 6, 1975, be deferred for discussion in conjunction 
with the progress report on enforcement of the Fire By-law." 

The Committee considered a Manager's report dated January 23, 1975, 
outlining progress on upgrading hotels under Fire By-law No. 2193, and 
an addendum to this report. 

The Deputy Fire Chief briefly reviewed the report with the 
Committee. This report, which is on file in the City Clerk's Office, 


stated in part: 

" TO SUMMARIZE 

(1) Buildings complying/ or have complied: 134 

(2) Section 38 orders issued (still outstanding) : 88 

(3) Section 38 orders issued outside core area: 7 

(4) Buildings inspected and removed from upgrading 

file: 70 

(5) Prosecution proceedings commenced: 57 

(6) Enforcement being withheld temporarily: 9 


365 


Minus 12 included in both Prosecution total 

and sprinkler contract total: - 12 

353 


During discussion of the Manager's report on 'City Assistance 
in Financing the Cost of Modifications in Lodging Houses and Hotels 
in the Core Area' dated January 6, 1975, (circulated) the Chairman 
advised that a proposal had been submitted to the Federal Government 
in an attempt to obtain U.N. Demonstration funds. He expected an 
answer in the very near future. 

When discussing specific hotels and lodging houses the Chairman 
advised that with regards to the Anchor Hotel, negotiations were 
presently underway between the owners and the United Housing Foundation. 
It was noted that this hotel must conform to Fire By-law standards 
regardless of who owned it. 

The Committee noted that there were lodging house and hotel owners 
in the downtown eastside area who would convert to by-law requirements 
if funds were available. 

RECOMMENDED, 

A. THAT Council establish a fund of an appropriate amount to 
permit loans to lodging house and hotel owners in the core 
area to upgrade their premises to Fire and Lodging House By- 
law standards; such loans to be secured by a charge against 
the property. 

B. THAT if the United Housing Foundation has not obtained an 
agreement to purchase the Anchor Hotel on or before February 
5, 1975, the License Inspector be instructed to close this 
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building, including the beer parlour, as soon as possible 
for non-compliance with the relevant City by-laws. 

C. THAT the clerk advise the prosecutors office that the 

recommendation to establish a fund as outlined in Recommendation 
A, above, would be made to Council on February 11, 1975, 
and to stop prosecution on the Burns Block at 1800 West 
Hastings Street until this matter had been resolved. 


RESOLVED, 

A. THAT the report of the City Manager on progress on upgrading 
hotels under Fire By-law No. 2193 dated January 23, 1975, 

be received. 

B. THAT the report of the City Manager entitled 'City Assistance 
in Financing the Cost of Modifications in Lodging Houses 

and Hotels in the Core Area' dated January 6, 1975, be received. 


INFORMATION ; 

3 . Housing Conversion Study 

Vancouver City Council on May 28, 1974, when considering the 
Community Development Committee report of May 16, 19 74 ,' approved in 
principle' that a test plebiscite be carried out in four selected 
areas in the City, namely - Kitsilano, Riley . Park, Kensington-Cedar 
Cottage and Grandview-Woodlands to obtain public reaction to the 
acceptability of the proposed new zoning policy. 

The Committee considered a Manager's report entitled 'Progress 
Report, L.I. P. Housing Conversion Study' dated January 16, 1975. This 
report, which is on file in the City Clerk's Office, advised that the 
study commenced December 6, 1974, and is expected to be completed by 
March 31, 1975. The survey work involved is expected to be completed 
by March 1, 1975. In summary, the report stated that the study is 
expected to yield the following: 

"1) An estimate of the number of all possibly convertible 
single family dwellings in the RS-1 zoned areas of the 
city, given any specified conversion regulations. 

2) Definition of areas in which there is interest in second- 
ary suites, which may be suggested as areas for a plebiscite 
to be held. 

3) An assessment of the probable degree of acceptance of a 
program of allowing secondary suites. 

4) An assessment of the possible effects of such a program 
on the demand for housing, and the impact of this on 
demand for city services, utilities, car parking space, 
traffic, parks, schools, etc." 

During the ensuing discussion the Committee noted that public 
response would be more receptive to this proposal in lower income 
areas . 

Following discussion, it was 
RESOLVED, 

THAT the report of the City Manager on the Housing Conversion 
Study, dated January 16, 1975, be received. 
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RECOMMENDATION : 

4 . Progress Report on Enforcement of the Lodging House By-law 

Submitted for the Committee's consideration was a Health Department 
report on enforcement of the Lodging House By-law dated January 23, 
1975. This report stated: 

"This report will give details of the enforcement of the Lodging House 
By-law in the Core Area, (that part of the City north of Broadway and 
bounded on the east by Clark Drive and bounded on the west by Burrard 
Street, English Bay and Stanley Park) for thei period November 1, 1974 , 
to January 21, 1975. 

The total number of Lodging Houses in the Core Area at the present 
time has been further reduced to 920 which is a reduction of 82 premises 
comprising 157 units of accommodation. This reduction in number may 
be attributed to demolitions for construction, change of use to Single 
Family, Duplex, and other accommodation, as a result of enforcement of 
the Lodging House By-law. 

In the period November 1, 1974, to January 21, 1975 approximately 
2,000 Lodging House Inspections have been made in the Core Area and 
have resulted in the laying of charges against three (3) additional 
premises. A previous prosecution has been finalized resulting in a 
$400 fine. 

A total of 571 applications for Operator's Permits have now been 
received and the permits for these premises have either been delivered, 
rejected, or are in the process of being delivered. All permits issued 
are Interim Permits with varying expiry dates, which are subject to the 
completion of renovations and/or the pending examination on the knowledge 
the operator has of the contents of the Lodging House Operator's Manual 
(to be published shortly) . Individual action is being taken against 
operators who have not sent in their applications to date. 

A total of 2 8 letters have been sent to operators ordering the closure 
of their premises because of their declared intention of not complying 
with the requirements of the Lodging House By-law. The operators of 13 
of these premises have indicated that they now intend to comply with 
the By-law." 

The Director of Environmental Health advised that some of the 
rooming closures were due to buildings being converted to single 
family dwellings or duplexes. 

During discussion on this report the Director of Environmental 
Health advised that the King Edward Apartments did not conform to the 
Lodging House By-law, and the owner refused to meet with Health Depart- 
ment officials. Major repairs to the plumbing and the rooms, and lack 
of maintenance of this building were the reasons for it not conforming 
to the Lodging House By-law. The Committee noted that a By-law on 
Minimum Standards of Maintenance and Occupancy, which would allow 
City officials to enter such lodging houses or hotels and bring them 
up to By-law standards, would be considered by the Housing and 
Environment Committee at its meeting on February 13, 1975. 

RECOMMENDED, 

THAT Council instruct the Medical Health Officer and request 

the Rentalsman to suspend all action on the King Edward 

Apartments until the by-law on Minimum Standards of Maintenance 
and Occupancy has been put into effect. (The policies 

outlined in this by-law would be immediately put into practice 
at the King Edward Apartments) . 


5 . Downtown Eastside Tenant Relocation 

Council on December 17, 1974, considered a report from the 
Housing Committee dated December 10, 1974, making recommendations for 
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the granting of additional funds to the Y.W.C.A. to extend its present 
rooms registry. However, the Council resolution to approve the 
Housing Committee recommendations was lost, not having received the 
required eight affirmative votes. 

Submitted for the Committee's consideration was a Manager's 
report dated December 9, 1974, on "Downtown Eastside Tenant Relocation" 
The Chairman advised that recommendations outlined in this report 
and recommendations to Council by the Housing Committee were defeated 
by one vote in Council on December 17, 1974. He therefore wanted to 
bring it back for the Committee's reconsideration. 

Mr. R. Young of the Social Planning Department advised of a report 
his department submitted to the Housing Committee in September, 1974, 
which recommended that City subsidies and incentives be used in order 
to bring lodging houses and hotels up to by-law standards. This report 
also recommended that a relocation service be operated by the City. 

When considering this report in September, 1974, the Housing 
Committee suggested that the Social Planning Department report back 
with a more appropriate relocation agency proposal. He further advised 
that the Y.W.C.A. was a suitable agency, and could handle this 
relocation work. Ms. L. Phipps of the First United Church, when 
speaking to a brief she submitted which is on file in the City Clerk's 
Office, informed the Committee that the problem was finding enough 
rooms which conform to by-law requirements, and not financing an agency 
to handle the relocation. 

It was noted that rooms beyond the financial means of the people 
in the downtown eastside area were available, and that if a subsidy 
could be obtained, these more expensive rooms could be filled. However 
without this subsidy the people could not afford these rooms. Ms. 
Phipps further advised the Committee that there were 150 people in the 
downtown eastside area who had been ordered to be evicted by March 1, 
1975, and that there were not 150 rooms which conformed to by-law 
requirements available for these people. 


THAT the Chairman arrange a meeting of the Housing 
and Environment Committee and the Minister of Human 
Resources to advise him of the present room situation 
in the downtown eastside area and request rental 
subsidies so that residents could afford to live in 
rooms which conform to by-law requirements. 

Mr. Paul Murphy of the Department of Human Resources advised that 
he would pass this message on to the Minister. 


Due to lack of time this report was deferred for discussion at 
the Housing and Environment Committee meeting of February 13, 1975. 


RESOLVED, 


6. 


Dogs 


The meeting adjourned at approximately 3:25 p.m. 


* * * 
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REPORT TO COUNCIL 

i STANDING COMMITTEE OF COUNCIL 

I ON FINANCE AND ADMINISTRATION 

I 

I 

January 30, 1975 


A meeting of the Standing Committee of Council on Finance and 
Administration was held on Thursday, January 30, 1975, in the 
No. 2 Committee Room, third floor. City Hall, at approximately 
1:30 p.m. 

PRESENT: Alderman Volrich (Chairman) 
Alderman Marzari 
Alderman Bowers 
Alderman Kennedy 
Alderman Sweeney 

CLERK: G. Barden 


The Minutes of the last meeting held on January l6, 1975, 
were adopted. 

RECOMMENDATION 

1. Cultural Grants 

The Committee had for consideration a report and summary (copies 
circulated) dated January 23, 1975, from the Director of Social 
Planning outlining cultural grant requests for 1975 • Mr. J. Baker 
advised that the B.C. Arts Board grants listed for 1975 in the 
summary sheets have not yet been finalized. He also advised 
that the B.C. Arts Board will be considering a grant of $15,000 
for the Jabberwocky Children's Theatre and these grants will most 
likely receive approval. Following discussion, the Committee 
took action as follows: 

A. 


The Committee RECOMMENDED 
approved 

Name of Organization 

that the following grants 

1975 1974 
Request Grant 

be 

Committee 
Recommend 

Vancouver Early Music 

$ 

$ 

$ 

Society 

5,200 

4,000 

4,500 

Vancouver New Music 




Society 

2,000 

500 

500 

B.C. Boys' Choir 

10 , 000 


1,000 

City Hall Choristers 

500 

350 

400 

National Met Opera 

150 

150 

150 

Auditions 




Vancouver Chamber Choir 

4,000 

600 

600 

Community Music School 

11, 500 

9,500 

11,000 

Vancouver East Cultural 

35,200 

25,600 

35,200 

Centre 




Vancouver International 

15,000 


5,000 

Stone Symposium 




City Stage 

10,200 

8,000 

10,200 

Arts Club 

15,000 

2, 500 

2, 500 

Tahmanous 

5,000 

1,000 

1,000 

Westcoast Actors 

6,000 


1,000 

New Play Centre 

3 , 000 

500 

500 
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Name of Organization 

1975 
Request 

1974 
Grant 

Committee ' s 
Re c ommenda t 

Jabberwocky Children's 
ineatre 

5,000 


2,000 

Breadbakers Puppet Theatre 

5,000 

<c , oou 

500 

Theatre in the Park 

5,000 

2,000 

4,000 * 

Anna Wyman Dance Theatre 

10,000 

3,000 

4,000 

Paula Ross Dance Society- 

2,500 

1,000 

1,000 

Vancouver Ballet Society- 

450 


450 

Junior Club for Performing 
Arts 

1,000 

1,000 

1,000 

Native Daughters of B.C. 

600 

600 

600 

Kiwanis Music Festival 

1,000 

400 

450 


* (Alderman Sweeney requested and received peraission to abstain 
from voting because of a conflict of interests.) 

B. The following grants recommended by the Committee are equal 
to theatre rentals: 

Vancouver Symphony Orchestra 73,295 100,266 73,295 
(This grant request 
coincides with the City's 
1975 fiscal year) 

Playhouse 54,000 42,000 49,000 

(This grant request covers 
the period June l/75 to 
May 31/76. The present 
grant is structured to 
accommodate this) 

Vancouver Opera Association 20,646 l3,800 20,646 
(This grant request covers + 5,000^^ 
the period July l/75 to 

June 30/76. The amount (Children' s matinee) 

to be allocated in the 

City's fiscal year of 

1975 would be 50^ of the 

recommended amount of the 

grant) 

C. The recommendation of the Director of Social Planning, that 

a grant of $182,500 be provided for the Vancouver Art Gallery 
be deferred pending examination of their budget by the City 
Manager for report to Council. 

D. The grant of $3,500 requested by the Metro Co-op Theatre was 
not recommended by the Committee. It was noted that the grant 
requested is equal to their 1975 taxes and they should be 
advised to apply for a grant in lieu of taxes under Section 
396(C) 1 of the Vancouver City Charter. 

E. Consideration of Shakespeare In the Park's requested grant 
of $5,000 be deferred pending resolution of their problems 
of space for performances. 

F. The Committee recommends that grants not be provided the 
following organizations: 


cont ' d 
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1) 


RECOMMENDATIONS 


S inking Fund and Investment Matters, May, 1970 


(a) 
Eate 


^ay 20 Bank of Montreal 


Eete 


N!ay 20 City of Van. 67, 


FINANCE MATTERS 


The Board considered the following report of the Director of Finance respecting: 

(a) Security transactions during the month of May, 1970. 

(b) Summary of Securities held by the General and Capital Accounts as at May 31, 1970. 

(c) Schedule of Promissory Notes Issued for Temporary Financing (pending Collection 
of 1970 Taxes) to May 31, 1970. 


General and Capital Account Transactions 


Type of Security Maturity 
Deposit Receipts Purchased Date 


Maturity 
Value 


Cost 


May 29/70 $500,893.84 $S00,000.00 

********************* 


Term Yield 
Days % 

9 7.25 


Cemetery Perpetual Maintenance Funds Transactions 


Type of Security 
Debentures Purchased 


Maturity 
Date 


Par 
Value 


Price 


Cost Terms Yield 
Yrs/mos % 


June 15/80 $4,000.00 
********************** 


$77.61 $3,104.40 10/1 9.50 


(b) 


T ype of Security 


General and Capital Accounts 
Summary of Securities Held as at May 31, 1970 


Short Term 


Bank Deposit Receipts 


Maturity Value 
$4.600.835.07 


Cost or Book Value 


$4.300.000.00 


* 1 t- >- t. > »- I- t-. 1-- »— t-- L- I I I - t- L- 


c) 


Issue Date 


Ciuy of Vancouver Promissory Notes 
Issued for Temporary Financing Pending Collection of 1970 Taxes 


Due Date 1970 


1970 

irch 16 
26 
26 
26 
16 
15 


Ma 


April 
Miy 


June 
July 
July 
July 
July 
July 


24 

2 

2 

2 

2 

3 


Face Value of 
Notes Issued 


$3,000,000.00 
3,000,000.00 
1,000,000.00 
1,000,000.00 
2,000,000.00 
2.000.000.00 
$12.000.000.00 


Term 
Days 


100 
98 
98 
98 
77 
49 


Effective Interest 
Rate Per Annum 


8.28 

7.825 

8.00 

8.03 

7.73 

8.08 


RECOMMENDED by your Board that the report of the Director of Finance on Sinking 
Find and Investment Matters for May, 1970 be confirmed. 
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Clause No.l (continued) 


1975 Recuest 


$ 


Trinidad Cavalier Steelband 

Vancouver Philharmonic 

Vancouver Radio Orchestra 

Vancouver Cantata Singers 

Western Front Society 

Centre Socio-Culturel Colombien 

Troupe 

Vancouver Prof. Theatre Alliance 
Carousel Children's Theatre 
Royal Canadian Aerial Theatre 
Canadian Ballet Horizons 
Immram Dance Company 

Satellite Video Exchange 
Multi Ethnic T.V. Program Society 
Pacific Cinematique 
Metro Communities Council 
(Miss Vancouver Contest) 


2,S00 
1,600 
1,500 
1,000 
8,000 
5,000 
4,000 
2,090 
5,000 
3,000 
1,000 

3,500 


500 


5,000 
5,000 
1,500 


2. Five Year Plan 

The Committee had for consideration a report dated January 28, 
1975, prepared by Alderman Volrich (copy circulated) , which 
reviewed the process followed in presentation of the Five-Year 
Plan voted on in 1974, timing for presentation of a new plan, the 
City's debt position and Supplementary Capital Budget, and 
alternatives to a Five-Year Plan. 

The Committee agreed that the new plan would be a significantly 
reduced plan and all departments should start their review 
process with this in mind. 

The Director of Finance advised he would submit a preliminary 
report to the Committee before the 1975 Capital Budget is set. 

The Committee then considered recommendations outlined in Alderman 
Volrich' s report and 

RECOMMENDED 

A. THAT the Committee approve the presentation of a reduced 
Five-Year Plan to the citizens of Vancouver in 1975. 

B. THAT the Plan be presented to the voters in the first 
week of October 1975. 

C. THAT the Finance and Administration Committee undertake 
a review of the recommendations of last year's Committee 
and the decisions of Council, following from the report 

of the Staff Review Group and that the Director of Finance 
prepare a report for consideration of the Committee. 

D. THAT the Plan be presented in such manner that citizens 
will have the opportunity of approving or disapproving 
portions of the plan and, to this end, that the Director 
of Finance and the City Clerk report to the Committee on 
how best the plan may be presented in component parts. 


The meeting adjourned at approximately 3 J 30 p.m. 
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January 30, 1975 


A meeting of the Standing Committee of Council on Planning and 
Development was held on Thursday, January 30, 1975, in the #1 
Committee Room, third floor. City Hall, at approximately 3:40 p.m. 

PRESENT: Alderman Bowers (Chairman) 
Alderman Bird 
Alderman Cowie 
Alderman Harcourt 
Alderman Kennedy 

CLERK: M. Cross 


RECOMMENDATION 


1. Committee Programme 

The Chairman discussed the schedule of agenda items (copies 
circulated) to be considered by the Committee over the next 
few months. 

RECOMMENDED 

THAT the schedule of agenda items for consideration of 
the Committee be approved. 

INFORMATION 

2. Downtown Planning Programme 

Mr. E. Crickmore of the Downtown Study Team gave two 
slide presentations that had been prepared to inform people 
about the Downtown Planning Programme. The first is a 
lO-minute presentation designed to catch the audience's 
interest in what could happen downtown. The second is a 
longer and more detailed presentation. 

The Committee commented on the presentations and the Chairman 
requested that the Downtown Study Team inform the Committee 
of comments received from the various groups who viewed the 
presentations. 

The discussion on the schedule for the Downtown Planning 
Programme was deferred for consideration at the next meeting 
on February 4th. 

RECOMMENDATION 

3. Western Outboard -• Area 10 False Creek 

The Committee considered an Information report dated January 
23, 1975, from the Development Consultant, Mr. E. D. Sutcliffe, 
setting out background information on negotiations to date with 
Western Outboard. 

Messrs. E. Paul and W. McPherson of Western Outboard and 
Mr. H. M. Karby of Freeman Sc. Co. were present. 

Mr. E. D. Sutcliffe, Development Consultant, advised that the 
main issue in the negotiation stalemate was the amount of water 
area - Council has approved 1.3 acres of water area and Western 
Outboard contend their minimum requirement is 2.3 acres of water 
area. He advised that he had been unable to arrive at a solution 
satisfactory to both parties. 


cont'd . . . 
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Clause No. 3 (continued) 

In answer to a question re legal implications, Mr. Sutcliffe 
advised that Mr. Paul of Western Outboard stated to him that 
in view of the fact their Development Permit had been approved 
but not issued, if no satisfactory alternative was found. 
Western Outboard would consider legal action against the City. 

Mr. Karby stated that Western Outboard had been working towards 
getting a first class development established in the overall 
development for Area 10. When the development permit was 
approved but not issued, the City constructed a building for 
Western Outboard as a temporary 1-year solution. He stated 
the City made a commitment that in the event nothing went ahead, 
the Development Permit would be issued and the City would pay 
extra costs of development construction. Mr. Karby pointed out 
that the architects had submitted several plans for approval. 
The last plans indicate a water area of 2. SB acres as opposed 
to 2.3 acres as it was found that 2.3 acres was undesirable 
from Western Outboard' s point of view. Western Outboard have 
operated and allowed the City to go onto their property to construct 
the seawall. Mr. Karby stated that it seems to have reached the 
point where Western Outboard cannot become part of the overall 
development for Area 10 unless they have a certain amount of water 
and if they cannot become part of the development proposed, the City 
should issue the development permit for their present location. 
If the City does not want Western Outboard in their present 
location then they should expropriate. 

In answer to a question as to the amount of water area Western 
Outboard had at their present location, Mr. G. Jordan, Deputy 
Supervisor of Property & Insurance, advised the Committee that 
Western Outboard does not necessarily have riparian rights. 
Their access to the water in their present location is on City- 
owned land and the ground under the water is owned by the City. 
This particular question could only be resolved in the courts. 

It was noted that the number of berths for the proposed City 
marina in False Creek has been cut back. The BO to 90 berths 
over and above the 40 to 50 for "sales and service" now indicates 
that Western Outboard are proposing a marina. 

Mr. D.M. Hickley, Assistant Director, Civic Development, advised 
that the Western Outboard operation of "sales and service" is a 
suitable development. However, he stated that an overall 
development plan for Area 10 should be prepared before any 
decision is made as to the amount of water area for Western 
Outboard. 

Discussion continued with respect to the amount of water area 
to be leased to Western Outboard. The question was raised as 
to how Western Outboard would get 2.3 acres of water if they 
remain where they are. 

The Committee felt they could not resolve the matter without 
further information and 

RECOMMENDED 

THAT representatives of Western Outboard meet with and 
present their development plans to the Development Consultant, 
the Director of Planning, Director of Legal Services and 
Supervisor of Property & Insurance in order to negotiate a 
compromise between the 1.3 acres of water approved by Council 
and the 2.BB acres now requested by Western Outboard; the results 
to be reported back to the Committee in two weeks. 

The meeting adjourned at approximately 5:45 p.m. 


FOR COUffCil ACTION SEE PAGE(S) Z/lS.. 
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REPORT TO COUNCIL 



STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


January 30, 1975 


A meeting of the Standing Committee of Council on Community- 
Services was held in the No. 2 Committee Room, Third Floor, City 
Hall on January 30, 1975 at approximately 3:30 p.m. 


PRESENT : 


Alderman 
Alderman 
Alderman Marzari 
Alderman Sweeney 
Alderman Volrich 


Rankin (Chairman) 
Boyce 


ALSO PRESENT; 


Paul Murphy, Department of 
Human Resources 


CLERK : 


H. Dickson 


INFORMATION 


1. Cedar Cottage Youth Services Committee - 
Request for Continuation of Funding 

(a) Youth Employment Program - $66,555 

The Committee had before it for consideration a brief 
from the Cedar Cottage-Kensington Youth Services Committee out- 
lining a youth employment program with a budget totalling $66,555 
for the program to continue operation from April 1, 1975 to 
March 31, 1976. This budget would be shared by all three levels 
of government. 

A representative of Cedar Cottage-Kensington Youth Services 
Committee explained briefly the program to the Committee. 

A representative of the Social Planning Department indicated 
the Department is preparing an evaluation report on this program 
which will be completed by February 20, 1975 for submission to the 
Community Services Committee late in February. 

Following discussion it was 

RESOLVED 

THAT the application of Cedar Cottage-Kensington Youth 
Services Committee for City funding of the youth employment 
program be deferred to the Community Services meeting of 
Thursday, February 27, 1975 and the Social Planning Depart- 
ment be requested to provide an evaluation of the program 
for placement on the agenda of the Community Services 
meeting of Thursday, February 27, 1975. 


(b) Grandview Youth Recreation - $23,^90 

The Committee had before it for consideration a brief 
from the Cedar Cottage-Kensington Youth Services Committee 
giving background and a proposed budget of $2^,^90 for the 
program to continue operation from April 1, I975 to March 31, I976. 


Representatives of the Cedar Cottage-Kensington Youth Services 
Committee explained this program is not cost-shared with other level 
of government and is for youngsters who cannot fit into regular 
recreation programs. 


Cont'd 
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Clause #1 continued : 

A representative of the Social Planning Department suggested 
the program be operated by the Recreation Services Division of the 
Park Board. 

Representatives of the Cedar Cottage-Kensington Youth Services 
Committee stated that at present City funds for this program are 
administered by the Park Board and indicated there is a high admini- 
stration charge levied on the program by the Park Board. 

A representative of the Social Planning Department said the 
Department will prepare an evaluation report coincidental with the 
report on the youth employment program. 

Following discussion it was 

RESOLVED 

THAT the application of Cedar Cottage-Kensington Youth 
Services Committee for City funding of the youth recreation 
program be deferred to the Community Services meeting of 
Thursday, February 27, 1975 and the Social Planning Depart- 
ment be requested to provide an evaluation of the program 
for placement on the agenda of the Community Services 
meeting of Thursday, February 27, 1975 • 


2 . Police Patrols in the Skid Road Area 

Council at its meeting of December 10, 1974, when considering 
a report from the Social Services Committee dated November 23, 1974, 
passed the following motion: 

"THAT the letter, dated November 22, 1974, from the Secretary 
of the Board of Police Commissioners be received and that the 
Chief Constable or his representative be requested to appear 
before the Social Services Committee to explain more fully 
why the East Hastings Area cannot now be policed at the same 
level as it was in 1973." 

Superintendent Herdman, Commander of the Patrol Division of 
the Police Department, appeared before the Committee and explained 
that in response to a mounting crime situation in the Skid Road 
area a special eight -man Task Force was organized in 1973 to patrol 
the area; the eight men being on duty all at once in eight-hour 
shifts . 

This concentrated coverage was effective and the situation in 
the area improved. 

At present there are the same number of policemen in the Gastown 
and Chinatown areas as in 1973 but the deployment of men no longer 
features a heavy concentration of manpower at certain hours as was 
done in 1973. 

In response to a question the Superintendent advised the Committee 
that the City By-law forbidding the carrying of knives has not yet 
been tested in court but the existence of the By-law does give police 
an additional measure of control. 

Following discussion it was 
RESOLVED 

THAT the verbal report of Superintendent Herdman be received. 


Cont'd 
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3 . Tour of Downtown Eastside Area 

The Committee had before it for consideration a letter dated 
January 27, 1975 from D.E.R.A. suggesting that the Community Services 
Committee tour the Downtown Eastside area. 

Following discussion it was 

RESOLVED 

THAT the Committee accept the invitation of D.E.R.A 
for a tour of the Downtown Eastside area, the date 
to be arranged by the Chairman of the Community Services 
Committee and D.E.R.A. 


4. Greater Vancouver Helpful Neighbour Society 

The Committee had before it for consideration, a letter dated 
January 2S, 1975 from Mrs. Margaret Morris, President of the 
Greater Vancouver Helpful Neighbour Society, advising that the 
Society would close its store at 5125 Victoria Drive during the 
period from Friday, January 31, 1975, to Monday, February 10, 1975, 
to reorganize. 

Following discussion it was 

RESOLVED 

THAT the letter from the Greater Vancouver Helpful 
Neighbour Society be received. 


The meeting adjourned at approximately 4:15 p.m. 


FOR COuUGl ACTION SEE PAGE{S)Z/S 
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SPECIAL COMMITTEE RE U.N. CONFERENCE 

February 7, 1975 

TO: Vancouver City Council 
CLASSIFICATION: Recommendations 


1. ASPO/CPAC Conference 

On January 21, 1975, City Council, after considering a report 
from the Manager dated January 17, 1975, concerning the ASPO/CPAC 
Conference, referred the report to this Special Committee for 
consideration. (Copy of the Manager's report attached). 

The ASPO/CPAC Conference will be held in Vancouver April 12th 
to 17th, 1975, and, in addition, the U.N. Conference on Human 
Settlements will be held in Vancouver May 31st to June 11th, 1976. 

With a view to co-ordinating the City's contribution to both 
conferences, the Special Committee has already had two meetings, 
and as a priority, gave consideration to the City Manager's report 
referred to. 

(a) Pamphlet, Map and Civic Display 

The Committee was strongly of the opinion there was a need 
to produce an information pamphlet for the delegates to the ASPO/ 
CPAC Conference related to matters which would be of interest to 
planners. The text would relate planning points of interest. 

It was also thought advisable to create a civic display as 
outlined in the City Manager's report and which would lend itself 
also to the U.N. Conference in 1976. 

(b) Rental of the Orpheum Theatre 

The ASPO/CPAC representatives who appeared before the Committee, 
requested a grant equal to the rental of the Orpheum Theatre for the 
purpose of holding a farewell concert and as a means of displaying 
to the delegates the City's role in acquiring the Theatre. Under 
the present arrangements, the City is permitted one evening per 
month to utilize the Theatre for events such as this. 

(c) Urban Reader 

The Committee also supported the suggestion that a special 

edition of the City's Urban Reader be produced containing 

information relevant to the ASPO/CPAC Conference. 

Your Committee, therefore, having given consideration to all 
of the foregoing, 

RECOMMENDS 

(i) That the Director of Planning be authorized to expend $3,500 
for the production of 5,000 pamphlet-maps to be distributed 
to delegates at the ASPO/CPAC Conference; 

(ii) That the Director of Planning be authorized to expend $12,300 
for a display outlining the City's program of planning for 
the City of Vancouver for the ASPO/CPAC Conference; 

(iii) That the City of Vancouver approve a grant of $1,800 to the 
ASPO/CPAC Conference Committee equal to the rental of the 
Orpheum Theatre for the purpose of a concert on Wednesday, 
April 16, 1975, for the ASPO/CPAC delegates. The amount 
includes $1,000 for rental plus $800 for ushers' salaries 
and assisted rental costs; 

cont ' d. . . . 
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(iv) That the Director of Social Planning be authorized to expend 

$1,500 for the production of 5,000 copies of a special edition 
of the Urban Reader containing information relevant to the 
ASPO/CPAC Conference; 

FURTHER RECOMMENDS that the foregoing funds be appropriated from the 
1975 Operating Budget. 


2 . 1976 U.N. Conference 

The Committee also discussed the 1976 U.N. Conference and, 
at the suggestion of the Chairman, examined the proposal whereby 
delegates attending the Conference will receive from the City a 
gift of a high-quality book on the City utilizing meritorious 
photographs and first-class writings outlining Vancouver's past 
and present. 

Upon investigation by the Committee, it was felt that the 
publishing firm of J.J. Douglas was the most suitable company for 
producing such a book and in this regard, the Committee met with 
representatives of the company at the last meeting. 

About 5,000 delegates will be in attendance at the U.N. 
Conference and if 5,000 are not distributed, the residual will be 
utilized by the Mayor's Office as a gift to visiting dignitaries. 

It is therefore 

RECOMMENDED that Council approve the entering into a contract with 
the publishing firm of J.J. Douglas to produce a high-quality book 
on Vancouver to be distributed to delegates to the forthcoming 
U.N. Conference on Human Settlements; 

FURTHER RECOMMENDED that the contract include the purchase of 5,000 

of these books for the sum of $35,000; the details to be arranged 

by Alderman Kennedy and Mr. Fladell of the Social Planning Department; 

AND FURTHER RECOMMENDED that the funds be appropriated from the 1975 
Operating Budget. 


FOR courjcii Acnon see page(s)/^?B:£ 
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VANCOUVER HERITAGE ADVISORY COMITTEE 
MINUTES OF THE TWENTY-FIRST MEETING 


February 3, 1975 


A meeting of the Vancouver Heritage Advisory Committee was 
held in the No. 2 Committee Room, third floor j City Hall, on 
Monday, February 3, 1975 at approximately 4:00 p.m. 


PRESENT ; 


ABSENT : 


ALSO PRESENT; 


SECRETARY: 


Mr. R. Harris, Acting Chairman 
Mr. B. Downs 
Mr. H. Kalman 
Mr. R. Watt 
Alderman A. Cowie 
Mr. M. Cropper, Chairman, 
Clause #4 only 

Mr. F. Grant 
Mr. J. Raybould 
Mr. R. Thompson 
Mr. A. Rogatnick 
Mr. M. Seelig 

Alderman H. Boyce 

Nancy Oliver, Planning Department 

Dan Cornejo, Planning Department 

(Fairview Slopes Local Area Planner) 

H, Dickson 


INFORMATION 


1 . Permit Applications 

Nancy Oliver of the Planning Department reported on the 
following permit applications: 

(a) Demolition Permit for an old clapboard single-family home 
at 2115 Parker. 

Following discussion it was 

RESOLVED 

THAT no action be taken. 

(b) Demolition Permit for a single-family house and garage 
dating to I896 at 272 East 4th Avenue. 

Following discussion it was 

RESOLVED 

THAT no action be taken. 

(c) Demolition Permit for an old home at II66 West 
6th Avenue in the Fairview Slopes area. 

Following discussion it was 

RESOLVED 

TO inquire what the developer plans to build on this site. 

(d) An infill project at S27-29 Union Street involving the 
demolition of an old two-storey building. 


Cont'd 
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Clause #1 continued ; 

During discussion the Committee was advised this project is 
being undertaken by Strathcona Property Owners' and Tenants' Associa 
tion (S.P.O.T.A.) and Architects Thompson, Berwick, Pratt and 
Partners . 

Following discussion it was 
RESOLVED 

TO urge the developers to preserve the unique frame building 
which features unusual recessed balconies. 


RECOMMENDATIONS 


2o Heritage Day 

A member of the Committee distributed the following memo on 
this topic: 

"In late 1973, it was unanimously decided by an all-party 
Commons Committee (the Judicial Committee of the House of 
Commons) that a resolution be presented to the Federal 
Government to declare the third Monday of February a 
national holiday called Heritage Day. 

Recently, the Prime Minister said that this matter is under 
active consideration. There have, in the meanwhile, been 
at least two private members' bills introduced into the 
House of Commons proposing the establishment of Heritage Day. 

The Provincial Government of Prince Edward Island has declared 
the third Monday of February as Heritage Day. (It is not a 
holiday, but is celebrated.) 

Several cities celebrated it last year: Charlottetown, Halifax, 
and St. John. This year the same cities will celebrate it, as 
will Ottawa. 

This year. Heritage Day will fall on Monday, February I7." 
Following discussion it was 
RECOMMENDED 

THAT the Mayor declare Monday, February 17, 1975 as Heritage 
Day in the City of Vancouver. 

FURTHER THAT Vancouver City Council contact the appropriate 
Department of the Federal Government and urge it to proceed 
to declare the third Monday in February as a national holiday 
called Heritage Day. 


3 « Change in Reporting Procedure 

The following are recommendations from the Heritage Committee 
meetings of December 2nd, December l6th, January 6th and January 20th 
which have not been forwarded to either the 1974 Civic Development 
Committee or the 1975 Planning and Development Committee of Council: 

Alderman Bowers, Chairman of the Planning and Development 
Committee, has agreed that the Heritage Committee should report 
direct to Council. 


Cont'd 
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(FINANCE - 2) 


Block 52 - Parking Garage 
Operator Selection 


The City Engineer reports as follows: 


"Under the terms of the City's lease for Block 52 Parking Garage, 


the City will be responsible for operating the garage and can: 

(a) Operate the garage with City staff 

(b) Arrange for the D.P.C. or a City Parking Authority 
to operate the garage, or 

(c) Negotiate with other parking operators (subject to 
the approval of Pacific Centre Limited) to operate 
the garage . 

If it is decided to call for bids from other operators. Pacific 
Centre have the right reserved to submit a proposal. 

Construction of the garage is now well under way, and it is there- 
fore necessary to complete the final design, so that operating 
procedures may be determined and equipment installed in the 
structure during the contract period. The Engineering Department 
will determine these procedures and select equipment for installa- 
tion, but would like to appoint an operator now so as to obtain 
the benefit of his practical experience during the design stage. 

It has been the Council practice in the past to call for tenders 
for the operation of such parking facilities. In this case, however, 
it is difficult to give tenderers a good basis for tendering because 
of the many inherent uncertainties in the development of this garage. 
For example, varying numbers of spaces must be provided to satisfy 
the needs of Pacific Centre Limited, and there are limits on the 
number of spaces which can be assigned to contract usage, limits on 
the rates which may be charged, the City also hopes to meet Fairview 
lease payments from the garage income. (Refer to the Appendix for 
an outline of the likely Contract conditions.) In fact, the con- 
ditions which would have to be applied to any contract may be so 
strict as to make it impractical to obtain a private operator for 
the garage. The only way in which we can ascertain whether or not it 
is possible, is to go to tender, and assess the tenders received in 
terms of the City's needs. 

As an alternative, under the conditions of the lease. Council may 
elect to appoint the D.P.C. as the operator. In this case, the 
D.P.C. could be retained on a management contract basis (i.e. a 
regular payment of so many dollars a month to operate the garage, 
and be required to return the excess of revenue over expenses to 
the City) . 

It is suggested that, for reasons of flexibility, the D.P.C. be 
appointed to operate the garage on the basis of a management 
agreement, which will have regard for: 
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Clause #3 continued : 

The Committee reviewed its previous recommendations and it was 

RESOLVED 

TO forward the following clauses with their recommendations 
to Council: 

JANUARY 20, 1975 MEETING 


(b) 427 Powell Street -- development permit wliich wouJd involve 

demolition of an old "boomtown" waio- 
houso . 

During discussion, the Committee noted this block ls tlu: 
most important block of pre 1890 buildings in the City >iiid 
it was 

RECOMMENDED 

THAT the issuance of a development permit for 42 7 rowell 
Street be withheld pending the conclusion of the Heritag 
Committee studies of the area to determine which struc- 
tures should be recommended to Council for designation a 
heritage structures. 

JANUARY 6, 19 75 MEETING 

3. (a) 85-99 West Pender Street 

The Committee on December 16 resolved that the Director of 
Planning ask the developer of 85-99 West Pender Street to incor- 
porate the existing warehouse structure into the new development 
and preserve said warehouse. 

Nancy Oliver of the Planning Department advised an applica- 
tion has now been received for demolition of this old warehouse. 

Lawyer Douglas Jung appeared on behalf of the owner, and 
explained his client wishes to demolish tlie warehouse to makr 
way for a 6-storey, 150-room hotel, which will incJvido un>.ioi - 
ground parking. The new structure would cover both the existing 
parking area and the area now occupied by the warehouse. 

The Committee expressed optimism on the concept of a new 
hotel and expressed the desire that its appearance should create 
a link between the historic Sun Tower building to the west and 
the Chinatown area to the east. 

Members felt if the proposed hotel is a quality structure 
architecturally and harmonizes with the nearby historic buildings, 
it could be a valuable addition to this portion of Pender Street. 

Nancy Oliver of the Planning Department suggested this view 
be expressed by the Committee to the Downtown Study Team. 

In response to the question of why the warehouse must be 
demolished now, even though plans for the new hotel are not final- 
ized, Mr. Jung replied his client also owns the White Lunch Cafe- 
teria on East Hastings Street, which is currently, being renovated 
and that patrons of this establishment could use the warehouse 
site-flt 85-99 West Pender for parking. 

Following discussion, it was 

RECOMMENDED 

THAT the demolition permit for the warehouse at 85-99 West 
Pender be issued, subject to the approval of plans for a 
hotel building of an architectural nature which will har- 
monize with the historic atmosphere of the area." 
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Clause #3 continued ; 
JANUARY 6. 1975 (cont'd) 

" 3. <c) 1067-73 Seymour Street 

Nancy Oliver of the Planning Department advised an applica- 
tion has been received for - a demolition permit for two frame 
buildings at this location and that one of the buildings has 
already been demolished. Following discussion, it was 

RECOMMENDED 

THAT the person responsible for demolishing 1073 Seymour 
Street prior to obtaining the necessary permit be prose- 
cuted. " 

In reviewing this recommendation, the Committee noted a memo 
from City Building Inspector, Mr. D. A. Matheson, dated January 27, 
1975 and it was Resolved that Council be made aware of the Building 
Inspector's memo. 

Mr. Matheson 's memo is as follows: 

"On January 6th, 1975 > your Committee passed the following 
resolution: 

'THAT the person responsible for demolishing 1073 
Seymour Street prior to obtaining the necessary 
permit be prosecuted.' 

I have investigated the circumstances of this case and find 
it has similarity to the case of the building at 776 Nicola Street 
and I would refer you to the letter of January 27th, 1975 dealing 
with that building, copy attached. 

In this case, the buildings were cleared by Nancy Oliver for 
issue of the demolition permits on January 7th, 1975 and the 
permits have been issued. 

A letter has been sent to this contractor with a warning 
similar to that which was sent to the contractor for 776 Nicola 
S-creet." 

JANUARY 6. 1975 

'*4. COUNCIL ACTION ON DESIGNATION OF 
TWENTY-TWO BUILDINGS 


The Committee had before it for consideration a letter dated 
December 20, 1974 in which the City Clerk advises of Council 
approval of a by-law designating 22 buildings as heritage struc- 
tures. The Committee noted an error in the legal description of 
the Angus Apartments, in that only the westerly half of two lots 
are designated, thus leaving an undesignated section. Nancy 
Oliver of the Planning Department suggested the designation 
should be all of Lots 13, 14, and 15. 

Concern was also expressed on the legal description of 
Cenacle Convent and members recalled that a representative of 
the owner stated at the public Council meeting that not all of 
the property should be designated; only that portion on which 
the building sits. 

The Committee also noted the legal description for St. Andrews 
Wesley United Church is for three lots, which would include the Church' 
Christian Education building, which the Heritage Committee did not 
recommend be designated. Following discussion, it was Recommended 
that the Heritage Committee request the Director of Legal Services to 

Cont'd . . . 
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Clause #3 continued ; 

confirm that the legal descriptions of properties in By-law #4^37 
conform to that which was recommended for designation by the Heritage 
Committee. " 

In reviewing this recommendation the Committee was advised 
that the Director of Legal Services has already prepared and Council 
has passed an amendment to the legal description of the Angus 
Apartments in By-law No. 4^37 to correct an error. 

The Committee, however, noted the legal descriptions in this 
By-law for St. Andrews Wesley United Church and St. James United 
Church cover more than the church buildings proper. It was stated 
further that the Angus Apartments' legal description should include 
the south-east corner lot and that the Cenacle Convent's legal 
description covers more than the area upon which the convent is 
situated. 

It is therefore 

RECOMMENDED 

THAT the Director of Legal Services be asked to amend 
By-law No. 4^37 being the Historic Sites Designation By-law, 
so that the legal descriptions for St. Andrews Wesley 
United and St. James United Churches cover only the church 
buildings proper, and that the legal description of the 
Angus Apartments include the south-east corner lot, and that 
the legal description for the Cenacle Convent covers only 
the ground upon which the convent is situated. 

DECEMBER 2. 1974 

*' 4 , ( i ) House at 776 Nicola Street 

Nancy Oliver of the Planning Department advised that an old 
house at this location was recently demolished, apparently prior 
to a demolition permit being obtained. 

The Committee expressed dismay at this and asked Nancy Oliver 
to prepare a list of buildings which have been demolished without 
the appropriate permit being issued by the City. 

Following discussion, it was 

RECOMMENDED 

THAT persons responsible for the demolition of the house at 
776 Nicola Street, alledgedly without the required demolition 
permit, be prosecuted." 

In reviewing this recommendation the Committee noted a meiao, 
dated January 27, 1975 from the City Building Inspector, Mr. D. A. 
Matheson, and it was 

RESOLVED 

THAT the report of the Building Inspector go forward to 
Council as appended to the above recommendation. 

Mr. Matheson 's report is as follows: 

•» On December 2nd, 1974, your Committee passed the following 
resolution; 

THAT persons responsible for the demolition of the house 
at 776 Nicola Street, allegedly without the required 
demolition permit, be prosecuted. 

Cont'd . . . 
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Clause #3 continued : 

I have investigated the circumstances of this case and find 
that the demolition contractor, Mr. Riley Jones, applied for and 
paid the required fee for a permit to demolish this building on 
November 26th, 1974. On a date prior to December 19th, 1974, he 
demolished the building. Presumably he thought there would be 
no question on the issue of the permit after this period of time. 

Our enforcement officer discussed the case with the Crown 
Counsel, with whom we would normally lay the charge. Counsel 
advised that he would not accept a charge with respect to this 
case. His reasons were: 

(1) The contractor had applied for a building permit 
and expected to receive it in the mail. After 
about three weeks went by he presumed it was in 
order to proceed with the work. 

(2) Prior to the City's concern with heritage matters, 
it was not uncommon for a contractor to proceed 
with demolition after he had applied for a permit, 
expecting to receive the permit in the mail. 
Usually there was no problem. This applicant can 
argue that he merely did what he has been doing for 
years. 

You will wonder what steps the Permits & Licenses Department 
is taking to make known the. regulations with respect to demolition. 
In late November, we sent a letter to all the contractors in the 
demolition business of whom we are aware. With respect to the 
contractor who demolished the house at 776 Nicola Street, we have 
sent him a letter warning him that if, in the future, he demolishes 
a building prior to receipt of a permit, he will be referred without 
further notice to the Crown Counsel for the laying of charges." 


INFORMATION 


4o Fairview Slopes 

At the previous meeting of the Heritage Advisory Committee on 
January 20, 1975 there was considerable discussion on preservation 
of the many older homes in the Fairview Slopes area but the Committee 
at that meeting was unable to reach agreement and discussion was 
deferred to today's meetings 

Consideration of the report entitled 'Fairview Slopes Building 
Heritage' continued at length, there being general agreement that 
buildings in the area should be preserved and restored to their 
original condition. 

Committee Membei" H. Kalman presented a written report entitled 
'Fairview Slopes - A Proposal for Conservation and Development' 
(circulated) and argued in favour of designating a historic zone 
in the centre of this area. 


Discussion included the possibility of negative reaction from 
property owners in the area to the concept of designation but it 
was pointed out that in every area of North America where heritage 
designation has occurred property values have soared, the areas becom- 
ing prestige addresses. 

Vancouver itself has experienced this phenomena in the Gastown 

area. 

Consideration was given to meeting property owners and tenants 
in Fairview Slopes to discuss the economic impact of preservation of 
the older homes in the area^ 


Cont'd 
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It was noted the Standing Committee of Council on Planning and 
Development will hold a meeting Tuesday, March 4, 1975 on the topic 
of Fairview Slopes. 

Following discussion it was 

RESOLVED 

THAT the Committee reiterate the recommendation of December 2, 
1974 for designation as a Heritage Area a portion of Fairview 
Slopes, such recommendation to go forward to Council at a date 
yet to be decided by the Heritage Committee. 

It was further 

RESOLVED 

THAT the Planning Department be requested to obtain property 
value figures from the Strathcona and Gastown areas which 
prove that designation increases land values and that this 
information be made available to a public meeting of the 
Heritage Advisory Committee and property owners and tenants 
of the Fairview Slopes area. 


The meeting adjourned at approximately 6:15 p.m. 
^^^^^^^^^^^^^^ 


FOR COUNCIL ACTION SEE PAGE(S)/Z2::/^ 


CITY OF VANCOU\'t:k 


REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, February 18, 1975, in the Council Chamber, 
commencing at 2,00 P,M, 

PRESENT : Mayor Phillips 

Aldermen Bird, Bowers, Boyce , Cowie , 
Harcourt, Kennedy, Marzari, 
Rankin, Sweeney and Volrich 


CLERK TO THE COUNCIL: 


D.H, Little 


PRAYER 


The proceedings in the Council Chamber were opened with prayei 


ACKNOWLEDGMENT 

The Mayor acknowledged the presence in the Council Chamber 
of students from the English Language Class - Vancouver School 
Board Special Programs Division, with their instructor, Ms, Carol 
Oreck , 

CONDOLENCE 

MOVED by Aid, Volrich, 
SECONDED by Aid, Boyce, 

THAT Council express condolence to the family of the late 
Senator Arthur Laing, Freeman of this City, 

- CARRIED UNANIMOUSLY 

'IN CAMERA' MEETING 

The Council was advised that there were matters to be consider 
'In Camera' later this day. 


ADOPTION OF MINUTES 

MOVED by Aid , Bird, 
SECONDED by Aid, Sweeney, 

THAT the Minutes of the Regular Council Meeting of February 
11, 1975, with the exception of the 'In Camera' portion, be adopted 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid , Bird 
SECONDED by Aid, Marzari 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair, 

- CARRIED UNANIMOUSLY 


Regular Council, February 18, 1975. . 

UNFINISHED BUSINESS 

1, Civic Information - 
Local Newspapers . 

Council, at its meeting on February 11, 1975, again deferred 
consideration of the following motion submitted by Alderman 
Kennedy, pending the hearing of a delegation from Mr. W. J .Mclntyre , 
President of the West End Ratepayers' Association. 

"THAT information emanating from City Hall be clearly 
identified as such, including a notice of this fact 
at the head of any newspaper column paid for by the City." 

Council noted a memo from Alderman Kennedy in respect of this 
matter. Mr. Mclntyre, representing the West End Ratepayers' 
Association addressed the Council and commented on the articles 
appearing in the West End newspaper by a member of the civic staff 
and also filed certain extracts from the newspapers on housing 
matters, and criticizing the Council's policy with respect to 
barricades in the West End streets . The Director of Social 
Planning spoke in explanation of this whole matter and suggested 
that a statement of policy be drawn up regarding articles 
being submitted to the media by civic staff. 

MOVED by Aid. Kennedy 

THAT information emanating from City Hall be clearly 
identified as such, including a notice of this fact at the head 
of any newspaper column paid for by the City. 

- CARRIED 

(Aid. Cowie, Harcourt, Rankin and Volrich opposed) 

MOVED by Aid. Sweeney 

THAT the allegations of manipulation and unethical conduct 
concerning press statements referred to in dicussion this day, 
be referred to the Standing Committee on Community Services for 
enquiry and report back to Council. 

- LOST 

(Aid. Bowers, Boyce , Cowie, Harcourt, Marzari, 
Rankin, Volrich and the Mayor opposed) 

MOVED by Aid. Boyce 

THAT the Director of Social Planning be directed to bring in 
proposals for guidelines to assist Council in setting a policy on 
dissemanating information to the news media by civic staff. 

- CARRIED 

(Aid. Bowers opposed) 
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UNFINISHED BUSINESS (Cont'd) 

2. Vancouver Rental Accommodation Grievance 
Board and New Landlord and Tenant Act. 

On July 9, 1974, a motion to discontinue the operations of 
its Rental Accomoodation Grievance Board as soon as the Rentalsman 
was operating in the City, was deferred by Council to February of 
this year. 

On November 5, 1974, it was moved that the Rental Accommodation 
Grievance Board continue until February, 1975, at which time further 
consideration would be given to the matter. 

Pursuant to an earlier instruction of Council, the Rental 
Accommodation Grievance BoarfS submitted a report in respect of the 
whole matter and this report was received by Council and referred 
to the 1975 Council in February. At the November 5, 1974 
Council meeting the following motion was also passed: 

"THAT Council request the Provincial Government to amend 
Section 29 (b) of the New Landlord and Tenant Act to 
permit the Council of a Municipality to pass a By-law 
establishing a Municipal Rental Accommodation Bureau with 
all the powers which shall be vested in the Rentalsman 
under this Act." 

Subsequently, the Attorney-General, in a letter dated 
January 14, 1975 advised that the Provincial Government is not 
prepared to provide for local jurisdiction in landlord and tenant 
matters, at least until the success of the Rentalsman's office 
and Rental Review Commission can be assessed. 

Under date of January 31, 1975, the Rental Accommodation 
Grievance Board submitted a supplementary report outlining and 
revising some of the recommendations contained in its original 
report . 

The Council also had for consideration this day, a report from 
the City Manager, dated February 10, 1975, in which the following 
recommendations were made, should Council discontinue the Rental 
Accommodation Grievance Board's services. 

1. That the one remaining stenographer be temporarily transferred 
to the City Clerk's Office until a suitable position is 
available as determined by the Director of Personnel Services. 
The employee shall receive priority consideration for equiv- 
alent employment with the City. 

2. Any other appropriate action, as a consequence of closing 
this office, be taken. 

3. The Council extend to Mr. Orson Banfield, Mr. Reg Rose and 
Mrs Theresa Galloway,' members of the Vancouver Rental Accom- 
odation Grievance Board, appreciation for excellent services 
rendered, which services entailed great patience and consider- 
able wisdom in a very difficult area. In this regard, 
special mention should be made of the Chairman, Mr. Banfield 
who actually gave almost daily attention in actual appearances 
at City Hall to attend to Grievance Board matters . 

MOVED by Aid. Volrich 

TPIAT the Vancouver Rental Accommodation Grievance Board be 
disbanded and its services be discontinued and, therefore, the above- 
mentioned recommendations of the City Manager be approved. 


- CARRIED UNANIMOUSLY 


22^ 
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UNFINISHED BUSINESS (Cont'd) 

3 - Neighbourhood Improvement Program - 19 75 

Consideration of this matter was deferred, pending the hearing 
of delegations later this day. 


COMMUNICATIONS OR PETITIONS 


1. Vancouver International 
Chess Tournament 

A letter was received from a Committee organized to arrange 
the Vancouver International Chess Tournament which is to be held 
from November 8th to November 27th, 1975. The Committee is 
requesting a grant to cover the rental of the Tournament Hall in 
the Hyatt Regency Hotel at a cost of $2,525.00. 

MOVED by Aid. Volrich 

THAT a grant of $500.00 be approved to the Vancouver Chess 
Tournament Committee towards the rental of the Tournament Hall. 


(Aid. Bird, Marzari, Rankin and Sweeney 

opposed . ) 


- LOST 

NOT HAVING RECEIVED 
THE REQUIRED 
MAJORITY. 


2 . 1978 Conference - 

Canadian Parks and Recreation Association 

Council noted the following extract from a letter from 
Vancouver Parks Board under date of February 5, 1975: 

" 'Ite following is an excerpt from the minutes of the last 
tncioting of the Doard held on February 3, 1975: 

..."1978 CANADIAN PARKS AND EBCREATICN ASSOCIATICN - 

CXl^FERENCE 


"Gatitdssioner Livingstone advised that the Executive 
of the CP/RA have indicated they would like to hold 
the 1978 CP/RA annual ccnferoioe in Vancouver. All 
cidministrative work for the conference would be 
carried out hy the Executive at no cost to the City 
of Vancouver. The City would be requested to host 
a luncheon or dinner for seme 600 delegates. 

"It was regularly moved and seconded, 

"RESOLVED: That tlie Board roquest the Mayor 
to extend an invitation to the 
CP/RA Executive to hold their 
1978 annual conference in the 
City of Vancouver. 

- Carried. "... 

The Vancouver Park Board has not hosted a CP/PA conference 
since 1958 and v^e are looking forward to again having the 
oonfercnoe here in Vancouver. " 

MOVED by Aid. Bird, 

THAT the request of the Parks Board be granted, and the City 
host a luncheon for the delegates during the Conference. 

- CARRIIID 


(Aid, Rankin opposed) 
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COMMUNICATIONS AND PETITIONS (Cont'd) 

3 . Cassiar Street - 
Traffic Problems 

Council noted the following letter from the Minister of 
Highways, dated January 30, 1975: 

"This is further to my letter of January 8th and 
your letter of December 20th, in which the City Clerk 
requests on behalf of Council that the Department of 
Highways bear the full costs of signal improvements at 
Cassiar and Hastings and Cassiar and Adanac, 

As the Department of Highways only pays a basic 
50% of traffic signal costs on highways classified as 
arterials in other municipalities throughout the Province, 
whether the job is a new signal or revisions to an existing 
signal, I agree to pay 50% of the cost of the signal work 
up to a maximum of $25,000. 

This agreement is subject to the Department's approval 
of signal equipment used, signal control operation (phasing) 
and signal timing. These matters can be taken up with my 
Senior Traffic Engineer and any account should be sent to 
him for approval." 

MOVED by Aid. Volrich 

THAT the letter from the Minister of Highways be received, 
and the City Engineer be instructed to carry out the necessary 
traffic signal improvements at the intersections of Cassiar and 
Hastings and Cassiar and Adanac, on the basis outlined in the 
letter from the Minister dated January 30, 1975. 

- CARRIED UNANIMOUSL 


4, Canadian Amateur Football Association 
Request that the City Host a Meal. 

Under date of February 12, 1975, the Canadian Amateur Football 
Association submitted a request to the Council to underwrite the 
cost of a meal during the Association's Annual General Meeting 
being held in Vancouver on 14th to 16th March, 1975. 

MOVED by Aid. Bird, 

THAT the City of Vancouver host a luncheon in recognition of 
the Canadian Amateur Football Association's Annual Meeting. 

- LOST 

(Aid. Bowers, Cowie, Harcourt, Rankin, 

Sweeney, Volrich, Marzari and the Mayor opposed) 


5. Variety Clubs International - 
1975 Telethon 


Council noted a letter from the Variety Club international 
dated February 6, 1975, in which the organization requested a 
grant for its 1975 Telethon, in the amount of $8,895.00. 

MOVED by Aid. Marzari 

THAT a grant of $3,150, equal to the rental of the Queen 
Elizabeth Theatre, be approved to the Variety Clubs International. 

- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY. 


fJUL 14 iS70. 



Board of Administration, July 10, 1970 


(FINANCE - 3 ) 


Clause 2 (Cont 'd. ) 


A range of operating procedures. 


Ultimate expansion of the garage to 
include Block 42, and 


Maximizing return to the City. 


It is suggested that the contract should be short-term, subject 
to re-negotiation as circumstances change, and that it should not 
be part of the master agreement under which the D.P.C. operates 
other City parking lots. 

It is recommended that the Corporation Counsel and City Engineer 
be instructed to negotiate a contract with the Downtown Parking 
Corporation for the operation of Block 52 Garage in accordance 
with the general principles outlined in this report, and having 
regard for the conditions set out in the Appendix, which is 
circulated, subject to a report to Council." 


On September 9th, 1969, Council approved the appointment of an 
architect to prepare draft plans and estimates of cost for the Fraser- 
view Branch Library and subsequently appointed Mr . Peter Smith as the 
architect . 

The City Building Inspector reports as follows: 

"Mr. Smith, the Architect, has prepared preliminary plans which 
are satisfactory to the Library Board and to the Department of 
Social Planning and Development. His estimate of the cost of the 
building prepared by a quantity surveyor is $193,000. Other items 
which must be included in the project are as follows: architects' 
and consultants' fees, land cost, shelving and accessories, furniture 
and equipment, books, and miscellaneous items. The cost of these 
items added to the cost of the building may be somewhat in excess 
of $300,000. 

The Comptroller of Accounts reports that capital funds in the 
amount of $300,000 are available for the project. It is proposed 
that approval be given for preparation of working drawings and 
calling for tenders. At that time the costs will be known more 
precisely. 

It is recommended that Mr. Peter Smith, Architect, be instructed 
to prepare working drawings and call for tenders for the Fraser- 
view Branch Library." 


Your Board 


RECOMMENDS the foregoing report of the City Engineer be adopted. 


3 . 


Proposed Fraserview Branch Library 


Your Board 

RECOMMENDS approval of the Building Inspector's recommendation. 


Regular 
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A. MANAGER'S GENERAL REPORT 
February 14, 1975 

Works & Utility Matters 
(February 14, 1975) 

The Council considered this report which contains two clauses 
identified as follows: 

Cl . 1. Proposed Gas Pipeline Across Eraser River, West 

of Jellicoe, Adjacent to Lots 2100, 6320 and 5981, 
Group 1, N.W.D. 

Cl . 2. Supply Contract for Pacific Centre Parking Garage 
Equipment (Tender No. 28-74-10) 

The Council took action as follows: 
Clauses 1 and 2 . 

MOVED by Aid. Harcourt 

THAT the recommendations of the City Manager, contained in 
clauses 1 and 2 of this report, be approved. 

- CARRIED UNANIMOUSLY 


Finance Matters 
(February 14, 1975) 

The Council considered this report which contains seven clauses 
identified as follows: 

Cl. 1. Strathcona Community Centre Addition 

Cl . 2. Burial of Indigents - Extension to Existing Contract 
Cl , 3. Tender No. 57-75-1 - 4". 6", 8" & 12" Water Pipe. 
Cl . 4 . Amendments to the Government Liquor Act and 
Regulations . 

Cl . 5. Replacement of Hot Water Heating Mains Serving 

City Hall East Wing. 
Cl . 6. Marine Insurance. 
Cl . 7. Appointment of Auditors 1975. 

The Council took action as follows: 


Strathcona Community Centre 
Addition (Clause 1) 

During consideration of this clause it was noted that repeated 
requests to amend the Strathcona Agreement had been submitted to the 
Provincial and Federal Governments and no reply had been received . 
Aldermen Harcourt and Marzari advised that they would take up this 
matter with the appropriate government departments and report back 
to Counci 1 . 

MOVED by Aid. Harcourt 

THAT clause 1 in this report be received for information. 

- CARRIED UNANIMOUSLY 


Cent 'd . 
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MANAGER'S, DEPARTMENT AND OTHER REPORTS (Cont'd) 

Finance Matters 
(February 14, 1975) (Cont'd) 

Clauses 2,3,4,5 & 6. 

MOVED by Aid. Volrich 

THAT the recommendations of the City Manager contained in 
clauses 2,3,4,5 and 6, be approved. 

- CARRIED UNANIMOUSLY 

Appointment of Auditors - 
1975 (Clause 7) 

MOVED by Aid. Bowers 

THAT the firm of Thorne Riddell & Co., be appointed auditors 
for the City of Vancouver for the year 1975 at a fee of $51,500.00 
in accordance with the terms as to scope and responsibility as set 
out in parts 1 to 4 inclusive of the report re audit of City's 
records dated January 22, 1962, submitted by the Board of Admin- 
istration and adopted by Council on January 23, 1962. 

- CARRIED UNANIMOUSLY 


Personnel Matters 
(February 14, 1975) 

The Council considered this report which contains two clauses 
identified as follows: 

CI. 1. Request from Kitimat for Consultation of Fire Chief. 
Cl . 2. Appointment to Royal Commission on Family and 
Children's Law. 

The Council took action as follows: 

Request from Kitimat for Consultation 
of Fire Chief. (Clause 1) 

In considering Clause 1, the Council noted a resolution from 
the Kitimat Council had been received, indicating that no claims 
will lie against either Chief Konig or the City of Vancouver. 

MOVED by Aid. Rankin 

THAT the recommendation of the City Manager, contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 

Appointment to Royal Commission on 
Family and Children's Law. (Clause 2) 

MOVED by Aid. Marzari 

THAT the recommendation of the City Manager, contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 
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MANAGER'S, DEPARTMENT AND OTHER REPORTS (Cont'd) 

Property Matters 
(February 14, 1975 ) 

The Council considered this report which contains two clauses 
identified as follows: 

Cl . 1. Consent to Sub-lease a Portion of Warehouse - 240 
Northern Street , Lot 26 and Portion of Lot 25, 

Block A2, D.L. 2037. 
Cl . 2. Assignment of Lease - Portion of Lot 4, Formerly 

Lots 18-24, Block 122, D.L. 541; Situated N.W. 

Corner Granville Street and Beach Avenue. 

The Council took action as follows: 

Clauses 1 and 2 . 

MOVED by Aid. Volrich 

THAT the recommendations of the City Manager, contained in 
clauses 1 and 2 of this report, be approved. 

- CARRIED UNANIMOUSLY 


B. DEPARTMENT GENERAL REPORT 
February 14, 1975. 

Building and Planning Matters 
( February 14, 1975) 

The Council considered this report which contains four clauses, 
identified as follows: 

Cl. 1. Mount St. Joseph's Hospital, 3080 Prince Edward. 
Cl . 2, Rezoning of Land in Char les/Adanac Area. 
Cl . 3. Proposed Renovation of Office Building, 425 

Carrall Street. 
Cl . 4. Proposed Amendment to the Harbour Headline - 

False Creek. 

The Council took action as follows: 

Mount St. Joseph's Hospital - 
3080 Prince Edward. (Clause 1) 

MOVED by Aid. Rankin 

THAT the application from Paul Smith and Associates, Architects, 
with respect to additions to the Mount St. Joseph's Hospital, 
at a cost in excess of the assessed value, be approved, in accordance 
with the report of the Building Inspector. 

FURTHER THAT this approval be subject to satisfactory working 
drawings being submitted for a building permit. 

- CARRIED UNANIMOUSLY 

Rezoning of Land in Charles/ 
Adanac Area (Clause 2) 

MOVED by Aid. Harcourt 

THAT the recommendation of the Director of Planning, contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 


Cent 'd . 
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Building and Planning Matters 
(February 14, 1975) (Cont'd) 

Proposed Renovation of Office Building, 
425 Carrall Street. (Clause 3) 

MOVED by Aid. Bowers 

THAT the request of Mr. Ross Ritchie, Architect, on behalf 
of H.A.Simons (International) Ltd., to renovate the office building 
at 425 Carrall Street, at a cost in excess of the assessed value, 
be granted, in accordance with the report of the Building Inspector. 

- CARRIED UNANIMOUSLY 

Proposed Amendment to the Harbour 
Headline - False Creek. (Clause 4) 

MOVED by Aid. Harcourt 

THAT the recommendations of the Development Consultant, City 
Engineer and Director of Planning, contained in this clause, be 
approved . 

- CARRIED 

(Aid. Boyce and Kennedy opposed) 


Finance Matters 
(February 14, 1975 ) 

The Council considered this report which contains two clauses, 
identified as follows: 

Cl . 1. Revisions to Vancouver Employees' Savings Plan. 
Cl . 2. Demolition of Buildings. 

The Council took action as follows: 

Revisions to Vancouver Employees ' 
Savings Plan (Clause 1) 

MOVED by Aid. Bowers 

THAT the recommendation of the Director of Legal Services, 
contained in this clause, be approved. 

- CARRIED UNANIMOUSLY 

Demolition of Buildings 
(Clause 2) 

MOVED by Aid. Rankin 

THAT the Director of Legal Services take appropriate slops, 
as set out in his report, to seek legislation regarding demolition 
of buildings . 

- (referred) 

MOVED by Aid. Kennedy 

THAT this whole matter re the control of demolition of 
buildings be referred to the Standing Committees on Planning and 
Development and Housing and Environment, to discuss the appropriate 
guidelines and any implications. 

- CARRIED 

(Aid. Harcourt, Marzari and Rankin opposed) 


Regular Council, February 18, 1975 

MANAGER'S, DEPARTMENT AND OTHER REPORTS (Cont'd) 

C. Hodson Manor - 

1254 West 7th Avenue . 

The following report was submitted by the City Manager, under 
date of February 14, 1975: 


City Council, at its regular meeting of September 10, 197if, passed 
the following motions when dealing with the above-noted subject: 

THAT: -(a) Council approve the preliminary budget figure of 
$79,676.00 for the minimal preservation phase of 
the work as outlined in the architect's report. 

(b) Approval be given to site preparation costs. 

(c) Approval be given for the commission of Rhone and 
Iredale as architects as required for the prepara- 
tion of working drawings and supervision, in respect 
of (a) and (b) above only. 

City Council also passed the following motion: 

THAT the City Manager be requested to investigate .appropriate 
uses for Hodson Manor and report back to Council. 

The cost of the site preparation had been noted as $15,000 for the 
'minimal preservation phase' in the body of the report; therefore 
Council approved $79,676.00 plus $15,000.00, for a restoration cost of 
$94 , 676 . 00. 

Cost of relocation was approximately $55,000 and the value of the Citv- 
owned lot was placed at $75,000. 

The City capital commitment to date, on all aspects of this project, 
amounts to approximately $224,676. 

It is noted that the consultant's report, dated July, 1974, stated an 
additional amount of approximately $28 , 800 to complete renovations of 
the interior for the uses proposed in the 'Local Area Activity Centre,' 
would be required; these included offices, day care and a craft centre. 

On November 1, 1974, tenders were called for the restoration and site 
prepar^ation work. Shop] and Construction was awarded the contract on 
November 7 , 1974 , and work began shortly thereaTtcr. The c'(Tn tTan r;?^ 
stated the project would take 77 days--this would place completion near 
the end of February, 1975. 

During October and November, letters of enquiry were sent to a r.umber 
of local organizations and several private groups to determine v.'liether 
any would be interested in renting Hodson Manor; thirteen enqui:'ie? '.vert:- 
made . 

An advertisement was placed in the newspapers on December 3, 1974, in- 
viting proposals for the rent or lease of Hodson Manor. In response to 
the advertisement, fourteen more groups and individuals responded. 

From the 27 enquiries, fourteen proposals were received. These proposals 
included one private consultant, a number of non-profit organizations, 
as well as the initial proposal concerning use of a part of Hodson 
Manor as a day care centre and information centre. 

No terms of reference were set by Council; however, those submitting 
proposals were advised that some public access to the building would 
be desirable and the Iieritage qualities of the Manor should be r'ctained. 
In addition, proponents were asked to indicate whether they would be 
willing or able to pay rent, or whether their organization would be 
expecting City support. 

Proposals are briefly outlined below: (*see footnotes) 

I. Multi-cultural Association for B ritish Columbia 

The premises would be used as headquarters for the recently formed 
Multi-cultural Association of B.C. Membership at present includes 
approximately 30 ethnic groups. The Manor would bo used for a ^ 
variety of social and cultural functions, including counselling, 
receptions, exhibitions and seminars. The Multi-cultural Assoc- 
iation states that "if a rent was required we would apply through 
the Secretary of State's Department for an operating grant." 
The proposal states they would prefer to concentrate on furnish- 
ing the house in lieu of rent. 
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Hodson Manor - 

12 54 West 7th Avenue (Cont'd) 

2. Vancouver Symphony Society 

Proposal to use Hodson Manor for activities of a social or quasi- 
business nature with the goal of also making Hodson Manor the 
archives for the Vancouver Symphony Orchestra and other musical 
groups in Vancouver. The Society envisions using the Manor for 
meeting rooms, small offices, storage space, individual or small 
group rehearsal rooms and social and recreational activities. 
Administration of the Manor would be handled by the Society's 
professional administrative and office staff. The Society does 
not expect the City to make extraordinary or elaborate renovations 
to accommodate the Society's needs. The Society is a non-profit 
organization and would not be in a position to rent or lease Hod- 
son Manor for more than a nominal rate. A commercial rate for the 
facility would be beyond the Society's means. The Society feels that 
initially, i.t will be able to generate revenue sufficient only to 
cover operating expenses such as utilities, janitorial services, etc. 

3. Ballet Horizons and Maria Lewis School of Ballet 

Group is presently using Alexander House for ballet training and 
rehearsals. They need alternate quarters, as Alexander House is 
due to be demolished. Ballet Horizons is a non-profit organiza- 
tion for the growth and improvement of the quality of ballet in 
B.C. The Maria Lewis School of Ballet is a part of this movement. 
Proposal states they could probably manage $350 per month for 
a start but would like to lease the entire home on a permanent basis. 


4. Th e Golden Key Foundation 

The Foundation would establish a variety of programs and research 
projects looking into the historic, artistic and social contribu- 
tions made by ethnic groups of a local, provincial and national 
nature. Some specific uses would entail changing displays and 
exhibits of an artistic nature, audio visual presentations and 
educational films. The Foundation would, prefer the entire home. 
Rent would be dependent on "City grants and other financial resources." 


5 . Community Plann inq As socia t ion of Canada: B .C. Divis ion 

CPAC has proposed leasing the whole of Hodson Manor for a variety 
of functions. By pooling certain facilities such as secretarial 
services and copying equipment, CPAC would hope to attract a 
variety of small community oriented groups that cannot afford an 
independent office, but who require certain basic services. CPAC 
would rent the entire building for approximately $2.50 - $3.00 
per square foot and would then sublet space to other organizations 
CPAC would be responsible for overall management. 


6 . Montessori School 

The School is a private organization which teaches children skills 
through a technique developed by their founder. Dr. Maria Montes- 
sori. The School was established in Vancouver three years ago. 
They would require the entire home and would be able to pay approxi- 
mately $900 - $1,000 per month, subject to a satisfactory lease 
arrangement with the City. 


7 . Urban Program Planners ■< 

Consultant's office - will use all or part of Manor for private 
offices. The firm engages in community and regional planning. 
Proposal states, "at the present time we are paying approximately 
$3.50 per square foot for the office we have and would be willinci 
to pay this rate towards the rent of Hodson Manor. The terms 
and length of lease are negotiable." The firm would require the 
2nd floor and attic for their business. 
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Hodson Manor - 

1254 West 7th Avenue (Cont'd) 

8. The Spiritual Assembly of the Baha ' is of Vancouver 

The group would require approximately 1,000 square feet to house 

a lending library office and meeting room to accommodate up to 

50 persons. The group's program includes youth events, study 

and discussion groups, prayer services, public and community events. 

The group suggests an initial rental of $150.00 per month on a 

3-year lease for approximately 1,000 square feet of space. 

9 . Van couver Art Gallery : Satellite Program 

Proposal for a Satellite Program - program introduces young people 
in less privileged parts of the City to art and art activities. 

Program is carried out by a group of approximately 15 young peo- 
ple subsidized by a L.I. P. grant, and under the administration 
of the Art Gallery. Satellite Program would not likely occupy 
the entire space of the Manor and would prefer to share it with 
one or more other compatible groups. If rent was required, the 
Program would request grants to cover this cost. 


10. Federation of Canadian Artists 

This group proposes to use Hodson Manor as headquarters for their 
activities. The Vancouver Art Gallery and the Vancouver Arts 
Council, as well as the B.C. Art Teachers Association and the 
B.C. Crafts Association are cited as organizations that would 
be interested in joint participation. In the past, the Federa- 
tion has been supported by a Provincial grant, and this would 
be their chief form of revenue for operating Hodson Manor. 


1 1 . The Chimo Place Society 

This Society is a non-profit agency whose primary goal is to pro- 
vide a total therapeutic experience directed towards elementary 
school age children suffering from educational or learning dis- 
abilities. The program is funded entirely by the Provincial De- 
partment of Human Resources (1974 budget of approximately $80,000) 
with the exception xDf the two teachers who are provided by the 
Vancouver School Board. The group was accommodated in the Strath- 
cona Elementary School (rent free), however, the premises were 
recently destroyed by fire. The Society points out that to the 
present time, they have not been required to provide rent, how- 
ever, any proposal from the City could be negotiated separately 
with the Provincial Government, as would janitorial and mainten- 
ance services. They would require the main and second floors for 
their program. 

12 . Family Place 

This proposal would be an extension of the present Family Place 
establishment at 2505 Dunbar Street. Proposal involves a drop-in 
centre for mothers with toddlers and small children. Various 
functions, aside from drop-in and conversation activities, in- 
clude seminars and various other community activities. The exist- 
ing centre on Dunbar Street is funded by the City. The Director 
states that they would ask for^a similar arrangement with respect 
to Hodson Manor. 

13 . Fairview Little People's Society 

This organization submitted a proposal for a day care facility 
in the initial proposal for using Hodson Manor as a Local Area 
Activity Centre. It was pointed out that the Provincial Govern- 
. ment usually provides $20,000 start-up funds to day care centres 
and that some rent could be paid through the enrollment, fees. 

14 . F airview Information Center 

The Information Center is a non-profit organization now located 
on West Broadway. Presently, the Center is funded through City 
grants; these terminate March 31, 1975, at which time the Center 
hopes to receive support from- the Provincial Government. Should 
these grants be forthcoming, the Center would be able to pay some 
rent to the City. They require approximately 800 square feet of 
space to carry out their activities. The range of activities in- 
clude traditional information center functions as well as a some- 
what unique children's program involving a variety of arts and 
crafts. 
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Hodson Manor - 

1254 West 7th Avenue (Cont'd) 

It would appear from a review of the submissions, that all proponents 
would retain the heritage qualities of the Manor and some form of 
public access could be negotiated. 

As the contractor is scheduled to complete work towards the end of Feb- 
ruary, it is desirable that a client be selected soon. This will enable 
the group or individual to work with the architect and contractor on 
general details of the final stages of the interior restoration. 

The fourteen proposals for the use of Hodson Manor are submitted for 
the CONSIDERATION of Council. 

In view of the heavy financial commitment to this project. Council may 
wish to maximize the revenue that can be derived by rental, and at the 
same time, have the building remain open to the public to the greatest 
extent practicable. If this concept is accef^table to Council, then it 
is RECOMMENDED that the City Manager be instructed to negotiate the 
most suitable arrangement possible with applicants under proposals num- 
bers 5, 6, 7, 10, 11 and 13 for report back to Council. 


* Footnotes 

-Copies of the individual submissions are on file in the City Clerk's 
Of fi ce . 

-Groups not requiring the entire home have made their proposals sub- 
ject to other users being compatible. 

Council also noted letters from the Craftsmen's Association 
of B.C. and the Junior League of Vancouver, submitting proposals 
for the use of Hodson Manor, which had been received but not 
included in the Manager's report. 

MOVED by Aid. Volrich 

THAT the Multi-Cultural Association of B.C., Folkfest 
and the Asian Arts Society , be permitted the joint use of Hodson 
Manor, subject to their ability to acquire Federal funding which will 
enable them to pay a reasonable rent for the use of the building. 

FURTHER THAT the City Manager report back to Council on the 
matter of rental and any other conditions after consultation with 
the three organizations . 

- (deferred) 

MOVED by Aid. Volrich 

THAT this matter be deferred and the various organizations 
which have expressed interest, be permitted to appear before Council, 
if they so desire, at the next suitable meeting; arrangements to 
be left with the City Clerk. 

- CARRIED 

(Aid. Bowers and Boyce opposed) 


D . Langara Co-operative Housing 

Under date of February 10, 1975, the City Manager submitted 
a report summarizing a report from the Planning Department on the 
matter of Langara Co-operative Housing. The report dealt with 
the reimbursement for services rendered by representatives from 
the Architectural Institute of B.C., and the B.C. Society of 
Landscape Architects, who had been appointed to select a developer 
for the land for market housing. The report also covered the 
question of density of development for co-operative housing. 
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MANAGER ' S , DEPARTMENT AND OTHER REPORTS (Cont'd) 

Langara Co-operative Housing (Cont'd) 

Council, in considering this matter, noted a resolution of the 
Langara Citizens' Committee in which that Committee is rejecting 
the proposal to increase density in units per acre. A letter 
from the Marpole Oakridge Area Council was also noted, requesting 
that the report from the City Manager and the Director of Planning 
be deferred until the public meeting is held on February 20,1975. 

MOVED by Aid. Bird 

THAT this whole matter, including the letters from the two 
organizations, be referred for Council consideration at the Public 
Hearing on Thursday, February 20, 1975. 

- CARRIED UNANIMOUSLY 


The Council recessed at 3.40 p.m 
and, following an 'In Camera' 
meeting in the Mayor's office, 
reconvened in open session in the 
Council Chamber at 4.10 p.m. 
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MANAGER'S, DEPARTMENT AND OTHER REPORTS (cont'd) 

E. Tort Liability of 
Public Bodies 

Council had for consideration a report from the City Manager 
dated February 12, 1975, containing comments and recommendations 
from the Director of Legal Services on tort liability of public 
bodies. The Law Reform Commission of British Columbia has 
recently produced a working paper on this matter and is inviting 
comment on its proposals. The general position taken by the 
Commission is that the law relating to the tort liability of 
municipalities should be substantially different from the law 
that presently exists. 

The basic premise of the Commission's recommendations is 
that a person who suffers injury to his person or property as 
a result of an act or omission of a municipality, ought not to 
be in a worse position than if the injury had been caused by 
an ordinary individual. 

The Director of Legal Services reviewed a number of changes 
which would affect the City relating to liability for streets, 
defence of statutory authority, rule in Rylands and Fletcher, the 
possible consequences to the municipality should the Law Reform 
Commission's proposals be approved, and a number of other relevant 
matters . 

The report submitted the following three items for Council's 
consideration : 

"A. Is Council in favour of assuming broader legal obli- 
gations in respect of the streets and sidewalks? 

B. Is Council in favour of assuming broader legal obli- 
gations by virtue of the removal of the defence of 
statutory authority? 

C. Is Council in favour of assuming broader legal obli- 
gations by virtue of the removal of the municipal 
exemption to the rule in Rylands and Fletcher?" 

The report also advised that, notwithstanding what Council 
does in respect to the consideration items, the following recom- 
mendations should be approved: 

"(1) That notice to the City remain a prerequisite to any 
action against the City. 

(2) That the defence of Statutory Authority as it relates 
to repair or replacement of streets be retained. 

(3) That municipalities be enabled to invoke contributory 
negligence in actions founded in nuisance. 

(4) That the normal onus of proof not be reversed. 

(5) That some reasonable standard be set for sewer 
construction . 

(6) That a municipality be liable only for gross negli- 
gence where an injury occurs as a result of snow 
and ice. 

(7) That in respect of loss or damage occasioned by 
municipal services, the claimant must first look 
to private insurance and that there be no right 
of subrogation. 

FURTHER RECOMMENDED that a copy of this report together with 
Council's decisions be forwarded to: 

(1) The Attorney-General 

(2) The Union of B.C. Municipalities 

(3) The Law Reform Commission of B.C." 


Board of Administration, July 10, 1970 

4. Analysis of the Methods of Manpower Deployment 
in the Patrol Division of the Police Department 

The Director of Finance reports as follows: 

"The Co-ordinator of Data Processing & Systems has submitted the 
following report: 

'On September 24, 1969, Council approved a report which in 
part recommended a study of the methods of Manpower deploy- 
ment in the Patrol Division. Reference was made in the 
report to a possible need for temporary key punch assistance 
as the study progressed. We are now at a stage where it is 
necessary to do a detailed analysis of all the requests for 
Police assistance for a one year period. Because of the 
volume of data involved, the City's computer system will be 
used and, therefore, all the data must be converted to 
punch cards. Since this Division's Keypunch Section does 
not have any time available, it will be necessary to obtain 
temporary help to do the keypunching, the cost of which will 
be approximately $1,000. There are no funds available for 
this within this Division's budget. 

The Comptroller of Accounts advises that the necessary 
funds can be provided from Contingency Reserve. 

I recommend that $1,000 be provided from Contingency 
Reserve for the purpose of keypunching the Police deployment 
data. ' " 

Your Board 

RECOMMENDS that the recommendation of the Co-ordinator of Data 
Processing and Systems be approved. 

CONSIDERATION 

5 . 1970 Grey Cup Parade 

Mr. Roy Martin of the Toronto Jaycees has, in a communication of 
recent date, suggested that the City consider entering or sponsoring 
a float, band or majorette group in the 1970 Grey Cup Parade, which 
is to be held in Toronto. 

Council will recall that in 1969 the following motion was passed: 

"THAT approval be given to the entry of a City float, on 
the following basis: 

(a) total cost not to exceed $5,500.00 

(b) P.N.E. agree to participate with the City 
on a fifty/fifty basis." 

However, the P.N.E. did not agree to participate in a float for 
the Grey Cup Parade and no further action was taken. 

In 1968, Council passed the motion that the City not enter a 
float in the Grey Cup Parade in Toronto. 

In 1964, 1965 and 1967, the City joined with the P.N.E. on a 
cost-sharing basis, the City's share not to exceed $2,000.00, to send 
a float to Toronto and Ottawa. 
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Tort Liability of Public 
Bodies (continued) 


MOVED by Aid. Volrich, 

THAT recommendations (1) to (7) contained in the Manager's 
report dated February 12, 1975, be approved. 

- CARRIED 

(Alderman Kennedy opposed) 

MOVED by Aid. Volrich, 

THAT a copy of this report together with Council's decisions 
be forwarded to the Attorney-General, the Union of B.C. Munici- 
palities and the Law Reform Commission of B.C. 

- CARRIED UNANIMOUSLY 

MOVED by Aid, Bowers, 

THAT Council accept the basic premise of the Law Reform 
Commission's proposals re tort liability of public bodies, but 
the Commission be advised that Council is concerned with the 
apparent unlimited financial responsibility which the City would 
assume if these proposals were put into effect, 

- CARRIED UNANIMOUSLY 

I. Report of Standing Committee 
on Planning and Development, 
February 4, 1975 

Council considered this report which contains three Clauses 
identified as follows: 

CI. 1: Overall Planning Programme and Its Relationship 

to the G.V.R.D. 
CI. 2: Survey of Staffing of Planning Agencies 
CI. 3: Downtown Planning Programme 

The Council took action as follows: 

Overall Planning Programme and Its 
Relationship to the G.V.R.D. (Clause 1) 

MOVED by Aid. Bowers, 

THAT the resolution of the Committee contained in this Clause 
be received for information after adding the following as a further 
resolution : 

"FURTHER THAT a representative of the G.V.R.D. be requested to 
attend meetings of the Committee when matters related to 
overall planning objectives and City-wide or transportation 
issues are discussed; such meetings to be held no oftener 
than once a month." 

- CARRIED UNANIMOUSLY 

Survey of Staffing of Planning 
Agencies (Clause 2) 


MOVED by Aid. Bowers, 

THAT this Clause be received for information. 

- CARRIED UNANIMOUSLY 
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Report of Standing Committee 
on Planning and Development, 
February 4, 1975 (continued) 

Downtown Planning Programme 
(Clause 3) 


MOVED by Aid. Bowers, 

THAT the recommendation of the Committee contained in this 
Clause be approved after amendment to read as follows: 

"THAT the Director of Planning, through the City Manager, 
be authorized to negotiate for a consultant to assist the 
Downtown Study Team with an economic analysis of the 
implications of the proposed zoning regulations, and to 
comment on the feasibility or desirability of the entire 
proposal ; detailed costs to be reported to Council." 

- CARRIED UNANIMOUSLY 

(Underlining indicates 
amendment) 

During consideration of this Clause, Council noted a report 
from the City Manager under date of February 13, 1975, on 
authorization of funds for economic consultants - Downtown zoning 
proposals. This report concluded with the following recommendations: 

"(1) The Director of Planning be authorized to hire an 
economic consultant for the Downtown Study subject 
to the approval of the City Manager. 

(2) Funds in the amount of $7,000 be provided from the 

Planning Department Budget - Consultant Service General 
1975 Budget Appropriation - and the adequacy of this 
appropriation to provide for the balance of consultant 
services in 1975 will be examined during budget reviews." 

MOVED by Aid. Bowers, 

THAT the foregoing recommendations as contained in the City 
Manager's report of February 13, 1975, be approved. 

- CARRIED UNANIMOUSLY 

II. Report of Standing Committee 
on Finance & Administration, 
February 6, 1975 

Police Request - Additional 
Manpower (Clause 1) 

Council noted a memorandum from Alderman Harcourt on this topic 
in which he recommended that Council approve 100 additional police- 
men for 1975. During discussion of this Clause, comments were heard 
from Deputy Chief Dixon of the Vancouver Police Department. 

MOVED by Aid. Volrich, 

THAT recommendation (a) of the Committee contained in this 
Clause be approved. 

- CARRIED 

(Aldermen Cowie, Marzari and Rankin opposed) 

MOVED by Aid. Harcourt in amendment, 

THAT Council authorize an increase of 100 policemen in the 
permanent establishment of the police force in 1975. 

(not put) 

MOVED by Aid. Rankin in amendment to the amendment, 

THAT Council authorize an increase of 60 policemen in the 
permanent establishment of the police force in 1975. 


(not put) 

cont ' d 
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Report of Standing Cominittee 
on Finance & Administration, 
February 6, 1975 (continued) 

Police Request - Additional 
Manpower (Clause 1) (continued) 

MOVED by Aid. Volrich, 

THAT recommendations (b) and (c) of the Committee contained 
in this Clause be approved. 

- CARRIED 

(Alderman Rankin opposed) 

MOVED by Aid. Volrich, 

THAT recommendation (d) of the Committee contained in this 
Clause be approved. 

- CARRIED 

(Aldermen Cowie, Marzari and Rankin opposed) 

MOVED by Aid. Volrich, 

THAT recommendations (e) , (f ) and (g) of the Committee 
contained in this Clause be approved. 

- CARRIED UNANIMOUSLY 

The Mayor advised that he will be meeting with the Solicitor- 
General in the near future when he will discuss the above recom- 
mendations with him. 


During consideration of the foregoing matter. Alderman 
Harcourt left the meeting. 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Bowers, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers, 
SECONDED by Aid. Rankin, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


BY-LAWS 

1. BY-LAW TO DIVERT TO OTHER PURPOSES 
CERTAIN PROCEEDS OF BY-LAW NO. 4 40 8 

MOVED by Aid. Volrich, 
SECONDED by Aid. Boyce , 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 
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BY-LAWS (cont'd) 

BY-LAW TO DIVERT TO OTHER PURPOSES 
CERTAIN PROCEEDS OF BY-LAW NO. 
4408 (continued) 

MOVED by Aid. Volrich, 
SECONDED by Aid. Boyce, 

THAT the By-law be given second and third readings and the 

Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 

MOTIONS 

Notice was given of the following motions on February 11, 1975, 
and action was taken this day as follows: 

1. Preservation of Artifacts 
from Heritage Buildings 

MOVED by Aid. Boyce, 
SECONDED by Aid. Sweeney, 

THAT WHEREAS it appears many artifacts of historical 
value have inadvertently been lost or destroyed with the 
demolition of old buildings in our City, many City-owned; 

AND WHEREAS the rate of said demolitions will be 
obviously accelerating; 

THEREFORE BE IT RESOLVED THAT the Director of Museums be 
notified immediately of every demolition permit application, 
involving a building constructed prior to 1925, so that he may 
have the prior opportunity of acquiring and preserving any 
artifacts found worthy of same. 

- CARRIED UNANIMOUSLY 

2. Backyard Parking Regulations 
Around the P. N. E. 


In respect of the motion in which Notice was given on this 
matter. Alderman Marzari requested an opportunity to change the 
motion and which now reads as follows, the Council having granted 
permission for the change: 

MOVED by Aid. Marzari, 
SECONDED by Aid. Boyce, 

THAT, in enforcing regulations against backyard parking 
around the P.N.E., the Department of Permits and Licenses pay 
particular attention to those cases where more than four cars 
are parked in backyards, as well as those residents renting 
out space as a commercial venture. 

The motion was put and - LOST 

(Aldermen Bird, Bowers, Cowie, Rankin, Sweeney and 
Volrich opposed) 

The Mayor advised that he had recently received representations 
from a large number of residents in the area who had submitted a 
petition from over 90% of the residents requesting the City amend 
its By-law to permit up to four cars to be parked in this area. 
He also advised that he will present this petition to Council in 
the near future. 

Alderman Bowers referred to a recent report received from 
the Director of Permits and Licenses on the results of an inspection 
carried out by his staff during a recent hockey game. 

The Mayor advised that he and Alderman Marzari would review 
the P.N.E. parking matter further and report to Council. 
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NOTICE OF MOTION 


The following Notice of Motion was submitted this day by 
Alderman Sweeney and recognized by the Chair: 

1. Future Planning & Development: 
Burrard Inlet Waterfront 


MOVED by Aid. Sweeney, 
SECONDED by Aid. Kennedy, 

THAT WHEREAS unco-ordinated planning and development is 
continuing on the Burrard Inlet waterfront, i.e. 

Proposed Cross-Inlet Ferry (Provincial Government) 
Vanterm (National Harbours Board) 

Urban Demonstration Project (City of Vancouver - Dick Mann) 
Marathon Project 200 (C.P.R. ); 

AND WHEREAS grave concern has been expressed as to future 
marine and air traffic safety; 

THEREFORE BE IT RESOLVED THAT the City of Vancouver request 
the Vancouver Port Authority to convene a meeting of concerned 
parties to discuss future development and planning activities 
in Burrard Inlet. 

(Notice) 


ENQUIRIES AND OTHER MATTERS 


Alderman Bird - 

City of Vancouver Logo 


Alderman Marzari - 

West Coast Salvage Building 


referred to a letter of complaint re 
a logo being used to identify certai 
City advertisements (and letterheads 
and requested that the City Clerk 
report to Council on this whole 
matter. 

The Mayor so directed and suggested 
Mr. Fladell of the Social Planning 
Department be present when the 
matter is before Council again. 

requested Council's permission for 
Mr. Jim Land to address the Council 
on the maitter of saving the salvage- 
able timber from the West Coast 
Salvage Building. Council agreed to 
hear representation from Mr. Land. 

Mr. Land addressed Council and urged 
that immediate steps be taken to 
salvage timber from the West Coast 
Salvage Building demolition. He 
further advised that some of this 
timber has been moved to the City 
Dump. Mr. Land stated: 

(a) Thompson, Berwick, Pratt and 
Partners have indicated to him 
by letter that they feel there 
is a potential use for some of 
this timber. 

(b) This matter has been brought to 
the attention of the Engineerinc 
and Property and Insurance Depar 
ments. Mr. Land has been advise 
that the deadline for demolition 
of the West Coast Salvage Build 
ing is February 28, 1975. 

cont ' d. . . . 


Regular Council, February 18, 1975 


21 


ENQUIRIES AND OTHER MATTERS (cont'd) 


West Coast Salvage Building 
(continued) 


MOVED by Aid. Kennedy, 
SECONDED by Aid. Boyce , 

THAT demolition of the West Coast Salvage Building be 
delayed for three (3) days commencing immediately to permit 
the consultants, Thompson, Berwick, Pratt & Partners, to 
determine what timbers could be salvaged from it. 


(Aldermen Bird, Bowers, Cowie , Rankin, Sweeney, Volrich 
and the Mayor opposed) 

MOVED by Aid. Rankin, 
SECONDED by Aid. Marzari, 

THAT the City authorize the expenditure of up to $1,000 in 
labour costs to remove the salvageable timber from the West 
Coast Salvage Building to a safe area. 


(Aldermen Bird, Bowers, Boyce, Sweeney, Volrich and 
the Mayor opposed) 

MOVED by Aid. Bird, 
SECONDED by Aid. Rankin, 

THAT the Mayor discuss with the Engineering Department and 
the consultants, Thompson, Berwick, Pratt & Partners, the possibility 
of including economics of salvaging material from the West Cost 
Salvage Building demolition. 


At the suggestion of the Mayor, the meeting this evening 
at 7:30 p.m., would be an expanded meeting of the Standing 
Committee on Planning and Development. 

The Council adjourned at approximately 6:00 p.m. 


- LOST 


- LOST 


- CARRIED 


(Alderman Volrich opposed) 


* 


* 


* 


* 


* 


The foregoing are Minutes of the Regular Council Meeting 
of February 18, 1975, adopted on February 25, 1975. 



MAYOR 



CITY CLERK 
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Manager's Report, February 14, 1975. . 

WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 

RECOMMENDATIONS ; 

1. Proposed Gas Pipeline Across Eraser River, West of Jellicoe, 
Adjacent to Lots 2100, 6320 and 5981, Group 1, N.W.D. 

The City Engineer reports as follows: 

"The Department of Lands, Forests and Water Resources of the Provincial 
Government received an application from British Columbia Hydro and Power 
Authority for permission to place a gas pipeline across the bed of the North 
Arm of the Fraser River fronting on parts of Lots 2100, 6320 and 5981, Group 
One, New Westminster District. A portion of this proposed pipeline will be 
inside the limits of the City of Vancouver but does not involve any City-owned 
lands. 

The Department of Lands are requesting Council's consideration prior to 
their proceeding with the application. 

I RECOMMEND that approval be given for the installation of a gas pipeline 

across the bed of the North Arm of the Fraser River fronting on parts of 

Lots 2100, 6320 and 5981, Group One, N.W.D. subject to all conditions for the 
Installation of gas pipelines being met." 

The City Manager RECOMMENDS that the foregoing be approved. 

2. Supply Contract for Pacific Centre Parking Garage Equipment 
(Tender No. 28-74-10) 


The City Engineer reports as follows: 

"On October 22, 197^, City Council awarded a contract for the Pacific 
Centre Parking Garage equipment to Westgate Electronics Ltd., 1360 Hornby 
Street, Vancouver, B.C., for the price of #128,252.00. 

The Contractor and his bonding conpany request that the Contractor be 
paid on the basis of monthly progress payments. Progress payments were not 
provided for in the form of contract in this case, although we frequently 
provide for this. There is no reason why progress payments should not be 
made in this case, and therefore, it is recommended that the following be 
added to the payment clause of the form of contract: 

'The Contractor shall be entitled to receive monthly pajyments at the 
rate of 85% of the value of the work actually done and/or material 
in place according to the Engineer's estimate, less all stipulated 
forfeitures and deductions. These payments shall be made on pro- 
gress certificates which will be based on approximate estimates and 
must not be taken or construed as an acceptance of the work so 
estimated or as an admission that the City is in any way liable 
to the Contractor in respect thereof. ' 

I RECOMMEND that: - an amendment be made to the payment clause contained in 
the form of contract between the City and Westgate Electronics Ltd. with 
respect to the supply and installation of the Pacific Centre Parking Garage 
Eqiiipment (Tender No. 28-74.-10) allowing the Contractor to be paid on the 
basis of monthly progress payments. 

The City Manager RECOMMENDS the foregoing recommendation of the City 
Engineer be approved. 


A-1 

. . . . — ("works - 1) 


FOR" COUNCIL ACTION SEE PAGE(S) .^'^^ 
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PERSONNEL MATTERS 

RECOMMENDATION 


1 . Request from Kitlrnat for Consultation 
of Fire Chief 


The City Manager reports and recommends as follows: 


The Municipal Manager of Kitimat, Mr. J. A. Currie, has 
with the City Manager concerning the above noted topic, 
letter to the City Manager, dated February 4, 1975, Mr. 
presented the following request. 

"This will confirm my telephone conversation with 
you yesterday in which I requested approval for 
Fire Chief Armand Konig to make a visit to Kitimat 
to advise me and through me, my Council on the 
needs of our Fire Department for an aerial ladder 
pumper, or pumper with platform." 

Mr. Currie continues to explain that because of the magnitude 
of the expenditure for an aerial ladder truck, and because with 
the exception of the hospital, rlbne of the buildings in Kitimat 
are over 2 storeys in height. Council have given permission 
to invite Chief Konig to come up to Kitimat at their expense 
to give his personal opinion on their requirements. Mr. Currie 
states that they would not hold Chief Konig liable for any of 
the recommendations he makes; but they do feel it would be un- 
fair to the ratepayers not to at least attempt to solicit a 
second opinion. 

Mr. Currie informs that they have three flights per day to Ter- 
race Airport and that if the Chief were to come up on a night 
flight or on a morning flight, a day in Kitimat would be all that 
he required. 

Mr. Currie concludes by stating that, "I look forward to hearing 
from you at an early date. I am going on vacation on the 1st 
March, and would, if at all possible, like to have the Chief 
visit on or before February 23rd. If Fire Chief Konig was wil- 
ling, a week-end visit would be equally satisfactory to us." 

The City Manager has discussed this proposition with the Fire 
Chief, and he is in general agreement. 

Following consultation with the Law Department, a letter was 
sent to Kitimat, requesting a Kitimat Council resolution, in- 
dicating clearly that any services rendered or opinions given 
or recommendations made, are gratuitous, and no claims will 
lie against either Chief Konig or the City of Vancouver as a 
result thereof. 


spoken 

In a 
Currie 


The City Manager therefore RECOMMENDS approval of the Kitimat 
request for Fire Chief Konig ' s consultation services, subject 
to a satisfactory resolution from Kitimat Council as outlined 
in the above report. 


Manager's Report, February 1i|,1975 (PERSONNEL - 2) 


2. Appointment to Royal Commission On Family 
and Children' Law 


The Msdical Health Officer reports follows: 

"City Council on Deceaber 18, 1973 and March 5, 1974 respectively approved Leave 
of Absence for Mrs. Hlsh Vadaaz, Senior Social Work Consvltant, and Miss Deanna 
Silveater, Social Hbrk Consultant I, Health Departaent, to take np their appoint- 
■ents to the Royal Coaailssion. At that tiae it was anticipated that the work 
schedole would be coapleted in approxiautely ten aonths. 

Ihe Health Departmnt has now been inforaed that the Royal Coaalssion will coaplet 
its task approxlaately April 30, 1975. We, therefore, request authorization for 
extension of the Leave of Absence for Mrs. Vadaas and Miss Silvester to that date. 
Total salary, fringe benefits and transportation coats (including City share) will 
continue to be recovered froa the Province of British Coloabla. 

RECOMMENDED that Mrs. M. Vadaas and Miss D. Silvester be granted Leave of Absence 
to April 30, 1975 to complete their appointaent to the Royal Coaalsslon On Paaily 
and Children's Law." 


The City Manager RECOMMENDS that the recommendation of the Medical 
Health Officer be approved. 


FOR COUWCIL ACTION SEE PAGE(S)«2I^ 
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(PROPERTIES - 1 ) 


2 mi 


PROPERTY MATTERS 


RECOMMENDATION 

1 . Consent to Sub-lease a Portion of Warehouse - 

2I|.0 Northern Street, Lot 26 and Portion of Lot 25 
Block A2, D.L. 2037 

The Supervisor of Property & Insurance reports as follows :- 

"On June 1st, 1973, the City of Vancouver entered into an agreement 
with B. Prera Laminates Ltd. to lease land and improvements situated 
on Lot 26 and West 10' of Lot 25, Block A2 , D.L. 2037 known as 240 
Northern Street for a term lease June 1st, 1973, to December 31st, 
1988. 

The Lessee does not require full use of the premises at this titne 
and requests consent to sub-lease a portion of the main floor com- 
prising approximately 1,200 square feet and all of the second floor 
comprising 7,400 square feet to Don Huish and Associates Ltd. for a 
3-year term, February 1st, 1975, to January 31st, 1978, with an option 
to renew for two further 5-year terms. Rental for the first term 
is to be $800.00 per month, plus taxes on a pro-rated basis above 
the 1974 base year. Area is to be used for storage purposes only. 

RECOMMENDED That the City consent to a sub-lease of a portion of 
the premises known as 240 Northern Street to Don Huish and Associates 
Ltd., subject to the sub-lease documents being to the satisfaction 
of the Supervisor of Property & Insurance and the Director of Legal 
Services. " 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Property & Insurance be approved. 


2. Assignment of Lease - Portion of Lot P, Formerly 
Lots l8-2i|. Block 122, D.L. 51|1 ; Situated N.W. 
Corner Granville Street and Beach Avenue 


The Supervisor of Property & Insurance reports as follows :- 

"By agreement dated September 11th, 1958, the City leased to Pacific 
Coast Pipe Company Limited (now known as Dillee Cottages Ltd.) that 
portion of Lot F (formerly 18-24), Block 122, D.L. 541; situated 
N.W. Corner Granville and Beach for a term of thirty years. The 
lease was subsequently sub-leased to Black Top and Blue Cabs (1960) 
Ltd. who have now purchased the interests of the head lessee. 
Black Top and Blue Cabs Ltd. have requested the City's consent to 
the assignment of the lease agreement from the head lessee. 

RECOMMENDED That the City consent to the assignment of the agreement 
dated September 11th, 1958, in the name of Pacific Coast Pipe Com- 
pany (now known as Dillee Cottages Ltd.) to Black Top and Blue Cabs 
(1960) Ltd. subject to the forms of assignment being satisfactory 
to the Supervisor of Property & Insurance and the Director of Legal 
Services . 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Property & Insurance be approved. 


FOR CO'JNCiL ACTION SEE PAGE(S) f2l.il 
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(FINANCE - 5) 


Clause 5 (Cont'd.) 

In 1966, the Grey Cup festivities were held in Vancouver. The 
City of Vancouver contributed $5,000.00 to the Grey Cup Committee, and 
the Committee paid the P.N.E. $500.00 towards the cost of the float 
which was entered in the parade . 

The foregoing is submitted for the consideration of Council. 

(Copies of the letter from the Toronto Jaycees are circulated for 
the information of Council) 


INFORMATION 

6 . Tender Awards - March-June, 1970 

The Purchasing Agent reports as follows: 

"In accordance with Council policy, during the months of March, 
April, May and June, 1970, contracts for the following supplies 
were awarded by the Board of Administration: 

Surface Grinder 
Roadmarking Paint 
Lubricating Oils 
Fixed & Swivel Casters 
Fine Paper 

Cane Fibre Joint Filler Material 
Copies of the details of these tender awards are circulated." 
Your Board submits the foregoing for the information of Council. 


* * * * * 


FOR ADOPTiOil SEE ?^Ql{S)?-'>..^.±.'^>r-2>^ 
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(BUILDING - 1) 


CONSIDERATION 


BUILDING AND PLANNING MATTERS 



1. Mount St. Joseph's Hospital 
30^0 Prince Edward 

The City Building Inspector reports as follows; 

"An application has been received from Paul Smith & Associates, 
Architects, to construct a one-storey addition to the exis- 
ting five-storey Mount St. Joseph's Hospital, and also to 
build a new three-storey section adjacent to the old building. 

The existing five-storey hospital is non-conforming under the 
present building regulations with respect to smoke control 
requirements, fire separation of the wards, and is not de- 
signed to resist seismic forces. The proposed new three- 
storey building will be separated by fire walls from the 
existing hospital and will conform to the Vancouver Building 
By-law. 

Under Section 1.4.9 of this By-law, the City Building Inspec- 
tor may permit alterations to existing non-conforming build- 
ings, provided the cost of such alterations do not exceed 
the assessed value of the building. Provision is also made 
under this section for Council to authorize expenditure in 
excess of the assessed value if the proposed alterations are 
considered desirable. 

In this project, the assessed value is $1,263,750 and the 
cost of the one-storey addition and alterations to the 
existing building is estimated to exceed $2,000,000. 
However, since the fire safety of the old building will be 
upgraded by the provision of additional and improved exit 
facilities, new fire fighting equipment and the subdivision 
of floors into smoke control zones, I would not be opposed 
to the proposed work subject to satisfactory working draw- 
ings being submitted for a building permit." 

The City Building Inspector submits the foregoing reoort for the 
CONSIDERATION of Council. 


RECOMMENDATION 

2. Rezoning of Land in Charles/Adanac Area 
The Director of Planning reports as follows: 


" I. BACKGROUND 


Council on April 23, 1974 approved a plan for the Charles/Adanac 
area which: 

a) provided for the release of approximately 70 city-oTTOed 
residential lots on Napier Street and William Street east of 
Cassiar Street for single-family housing; 

b) allocated 4.5 acres in the southeast corner of the Charles/Adanac 
area for a personal care home; 

c) provided a park area to serve as a buffer between the Charles/Adanac 
residential area and the adjoining M-2 industrial area to the south; 

d) designated a 13.9 acre site at the southeast corner of Cassiar and 
Adanac Streets to be used for co-operative housing for families 
and senior citizens. 


cont'd 
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Clause No. 2 (continued) 

Reference is made to the plan attached as Appendix A. The 
reconunendations of the Standing Committee on Community Development 
regarding the Charles/Adanac lands, as adopted by Council, are 
attached as Appendix B. 

In order to make the 13.9 acre site available for co-operative 
housing. Council on December 17, 1974, approved the sale of Lot A, 
NE h Section 20 and NW h Section 27 T.H.S.L. together with a 40 foot 
road allowance on its eastern boundary, to the Province for lease to 
a co-operative housing society. The conditions of sale for this 
property, as approved by Council, are attached as Appendix C. It 
should be noted that the Province must obtain a Development Permit 
before any work is undertaken on the site, and that the City has 
the option to re-purchase the site at the net sale price if 
construction has not commenced within twelve months. 

The former Girls' Industrial School site (balance of Lot A) in the 
northwest corner of the proposed co-operative housing site, is 
already o%raed by the Province. The school building has been 
converted to Provincial Government offices, and a former gymnasium 
is being used for storage by the Department of Highways. The 
property is to be transferred to the Department of Housing from 
the Department of Public Works when alternative office space 
becomes available. The ultimate scheme of development for the 
co-operative housing will include both Lot A and its balance. 

It should be noted that the Controlled Access Highways Act 
requires that rezoning by-laws respecting land within a half mile 
of an intersection of a controlled access highway must be approved 
by the Department of Highways. In this case, the land to be 
rezoned lies within a half mile of the intersection of the Trans- 
Canada Highway and First Avenue; the approval of the Department of 
Highway is, therefore, required prior to enactment of the zoning 
by-law. The Provincial Department of Housing has been advised of 
this requirement. 

II. PRESENT SITUATION 

The Provincial Government intends to lease the subject lands to 
the Adanac Housing Co-operative Society which, at the moment, 
propose to develop approximately 160 units of housing for families 
and senior citizens, in accordance with the Adanac North plan 
referred to above. About 20% of the units are proposed for 
seniors. A neighbourhood grocery store and elementary school 
annex may be required as the community receives more residents, 
in view of the difficulty of movement to such facilities across 
Cassiar Street. These may be developed in the former Girls' 
Industrial School if suitable arrangements can be made with the 
Department of Housing. A daycare centre may also be established 
in the former gymnasium. A local area activity centre for the 
Charles/ Adanac community may also be developed on the co-operative 
housing site. It is proposed that the density of development will 
not exceed 25 units per acre, building height will not exceed two 
storeys plus basement or three storeys plus cellar, and overall 
floor space ratio will not exceed 0.75. It should be noted that 
the anticipated height of some of the buildings (three storeys) 
is at variance with Council's condition of sale of the property. 
It is the opinion of the Planning Department that some three 
storey buildings are appropriate, to preserve open space on the 
site and to keep the cost of housing units at a minimum. 

III. RECOMMENDATION 

It is RECOMMENDED that: 

A. The Director of Planning he instructed to apply for rezoning 
of the lands designated on the plan attached as Appendix A 
"Co-operative Housing", consisting of Lot A and balance, NE h 
Section 26 and NW h Section 27, T.H.S.L., together with the 


cont'd 
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Clause No. 2 (continued) 

adjoining 40 foot road allowance on the eastern boundary, 
from RS-1 One Family Dwelling District to CD-I Comprehensive 
Development District, with the CD-I By-law restricting the 
development in accordance with the conditions contained in 
Appendix D; and that the rezoning application be referred 
directly to a Public Hearing together with a report from the 
Vancouver City Planning Commission. 

B. The proposed rezoning be submitted to the District Highway 
Manager of the Department of Highways for approval, and to 
the Department of Housing for information. " 


CONSIDERATION 

3. Proposed Renovation of Office Building 
425 Carrall Street 

The City Building Inspector reports as follows: 

"I have received a request from Mr. Ross Ritchie, Architect, 
on behalf of the owners of the above premises, H.A. Simons 
(International) Ltd. , to renovate this building for their 
own use. 

The proposed work would include full air-conditioning of 
all floors above ground level, new ceilings and light 
fixtures, fire-rated enclosure of existing open stairs, 
and new fire detectors throughout the building. New 
elevators would be installed under a separate contract. 
The estimated cost of the renovations is $780,000 and 
the assessed value of the building is $385,000. 

Under Section 1.4.9 of the Vancouver Building By-law, the 
City Building Inspector may permit alterations and repairs 
to any existing building which does not comply with the 
provisions of this By-law, provided the cost of such work 
does not exceed the assessed value. However, provision 
is made under this section for Council to approve alter- 
ations in excess of the assessed value, should this be 
considered expedient. 

Although this building is non-conforming under present 
standards, the proposed improvement to the existing exit 
facilities and fire safety should be taken into account, 
even though most of the expenditure would be on air 
conditioning, ceilings, and lighting. Consequently, I 
would not be opposed to the proposed renovations . " 

The City Building Inspector submits the foregoing report for 
the CONSIDERATION of Council. 

RECOMMENDATION 

4. Proposed Amendment to the Harbour Headline - 
False Creek ■ 

The Development Consultant, the City Engineer and the Director of 
Planning report as follows: 

"This report, together with the plan (Plan LB 342) indicates a 

proposed amendment to the Harbour Headline in False Creek. The Harbour 
Headline must be changed if the proposed Heather Marina is to be constructed. 
Other development proposals are also not possible unless the Harbour Headline 
is amended. 
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Clause No. 4 (continued) 

Preliminary discussions have been held with officials of both the 
National Harbours Board and the Provincial Department of Lands. Both 
authorities have indicated preliminary approval of the change proposed. 
The N.H.B., however, requested that, rather than undertaking separate changes 
as the need arose, a comprehensive change be put forward to them. 

A 300-foot wide navigable channel is adequate for all anticipated water 
traffic. At present, the Kitsilano Trestle limits the width of bztrges, log 
booms, etc. to 50 feet. 

The recommended change affects only the southern alignment of the 
navigable channel. All development proposals for which plans have been 
prepared up to now will be possible if the proposed change is approved. 
The changing of the Harbour Headline does not in any way alter the need to 
obtain Federal (and, in some cases. Provincial) approval for developnent on 
any part of the water area of False Creek. Negotiations are necessary with 
the Provincial Government for the purchase or lease of water lots required 
in the redevelopment program of False Creek. The result of these negotiations 
will be reported to Council vhen conclusions eire reached. 

The Development Consultant, the City Engineer and the Director of 
Planning RECOMMEND that: 

(a) the proposed amendment to the Harbour Headline in False 
Creek as illustrated on Plan LB 342 be approved; 

(b) the City Engineer be authorized to make application to 
the National Harbours Board accordingly and be authorized 
to arrange for the caurrying out of the necessary surveys 
as soon as possible; and 

(c) the Supervisor, Property and Insurance, and the Development 
Consultant be authorized to negotiate with the Provincial 
Government to obtain the necessary titles to the land, 
and/or the lease of the water lots, and to report back 

to City Council." 


FOR COUNCIL ACTION SEE PAGE(S>2.5>ill^ 
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FINANCE MATTERS 


RECOMMENDATION 


1 , Revisions to Vancouver Employees' Savings Plan 


The Director of Legal Services reports as follows :- 


"The Vancouver Employees' Savings Plan is established 
and operated under certain agreements made between the 
City, The Municipal and Regional Employees' Union (now 
The Vancouver Municipal and Regional Employees' Union), 
Royal Trust Company, the Nominees of the employees. 
The Board of School Trustees of School District No. 39 
(Vancouver) and the Vancouver Museiim and Planetarium 
Association dated 1 January, 1971, 1 November, 1971 and 
1 January, 1973 (hereinafter collectively referred to 
as the "Savings Plan") which provides for the investment 
of contributions made by the employees and their respec- 
tive employers to the Savings Plan from time to time for 
the benefit of the employees. The Savings Plan is 
presently divided into two funds, namely, a fixed income 
fund and an equity fund in which the employees have the 
option of investing their respective shares. 


The Nominees for the employees have had requests for 
creating a savings fund under the Savings Plan in order 
that the employees may have greater flexibility in their 
investments. When reviewing the Savings Plan for the 
purpose of creating this savings fund, the Nominees met 
with the Trustees and as a result, the following principal 
changes were proposed :- 


A. That the Fund established under the Savings Plan 

be amended to include a savings fund; the Trustee 
to express each employee's share in the savings 
fund in units having a value of $10.00. 


B. That the employees give to the Trustee an additional 
fifteen days' notice when directing any change, 
alteration or variation in the proportions in which 
their respective shares of the Fund are invested in 
the fixed income, equity or savings funds. 


C . The fee payable to the Trustee to alter or vary 

the investment of an employee's share of the Fund 
is increased from $2.00 to $5.00. 


D. Employees presently covered by the Savings Plan 
may direct the Trustee to transfer all or any part 
of their share of the Fund to the newly created 
savings fund during the month of March 1975, there- 
after transferSmay be made quarterly in accordance 
with the terms of the Savings Plan. All of such 
initial transfers to the savings fund shall be made 
on 1 May, 197 5, by the Trustee. 

E. The quarterly fees for the administration of each 
employee's account is increased from $1.25 to 
$2.00. 


Cent ' d. 
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Clause No. 1 Continued; 


F. Withdrawals from the Savings Plan may be made after 
twelve consecutive months of participation, and 
after each subsequent twelve-month period, provided 
that not less than $500.00 is maintained in the 
employee's account at all times. At present with- 
drawals can be made only after two years of 
participation . 

G. The fee payable to the Trustee for processing the 
withdrawal of funds is increased from $2.00 to $5,00. 

H. The Nominees of the employees are given the additional 
power to approve payment of expenses necessarily 
incurred by the Trustee or the Investment Manager 

for the benefit of the employees and at the direction 
of the Nominees, 


There are other minor amendments to the Savings Plan arisinc) 
out of the foregoing proposed changes. 


A third Supplemental Agreement to the Savings Plan has 
been prepared incorporating the changes and other minor 
amendments proposed by the Nominees, This agreement does 
not increase the financial responsibility of the City. 
All parties but the City have executed this agreement. 


A copy of the third Supplemental Agreement is on file in 
the City Clerk's Office for reference. 


It is RECOMMENDED that the said third Supplemental Agree- 
ment to the Savings Plan be executed on behalf of the City 
and the seal of the City be affixed thereto." 

CONSIDERATION 


2 . Re Demolition of Buildings 

The Director of Legal Services reports as follows: 

"On October 22, 1974, Council passed the following resolu- 
tion: 

'THAT Council request the Director of Legal Services 
to report on a suitable By-law covering control of demo- 
lition of buildings in the City of Vancouver, with specific 
reference to the Toronto By-law. ' 

I have been communicating with the City Solicitor for Toronto 
and have been provided with details of demolition control 
in that City. 

In 1974 the Legislature of Ontario passed an amendment to 
the Planning Act which specifically authorized municipal 
councils to pass by-laws creating demolition control areas. 
Toronto has enacted such a by-law which relates to the 
whole city. The Planning Act goes on to provide that in 
a demolition control area no residential premises may be 
demolished without obtaining a permit, and Councils may 
refuse to issue a permit in any particular case. It should 
be noted, however, that an appeal against a refusal may be 
taken to the Ontario Municipal Board who may overturn the 
Council decision. The legislation also makes provision for 
hearings and other technical matters. 


Cont'd. 
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Clause No. 2 Continued: 


There is certainly no comparable legislation in the Vancouver 
Charter, nor does there appear to be any in the Municipal Act. 

If Council considers such legislation is desirable, it would 
seem that it would be desirable not only in the City but in 
other areas of the Province. In such a case, perhaps the 
best approach is to take the matter up with the Minister of 
Municipal Affairs and seek legislation of general application.' 



REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON PLANNING & DEVELOPMENT 


February 4, 1975 


A meeting of the Standing Committee of Coiincil on Planning and 
Development was held on Tuesday, February 4, 1975 » in the #1 
Committee Room, third floor. City Hall, at approximately 2:00 p.m. 

PRESENT: Aldeman Bowers (Chairman) 

Alderman Bird 
Alderman Cowie 

Alderman Harcourt (Items 1 & 2) 
Alderman Kennedy 

ALSO 

PRESENT: Alderman Marzari (Items 1 & 2) 

CLERK: M. Cross 



INFORMATION 

1. Overall Planning Programme and Its Relationship 
to the G.V.R.D. 


Mr. T. Jenkinson, Associate Director, Overall Planning, distrib- 
uted information on the framework of the proposed Overall 
Planning Programme and the Division's participation in the 
regional planning programme with the G.V.R.D. (copies circulated) 

Mr. Jenkinson stated that the first step was to look at the 
guidelines and objectives for Vancouver. Out of these would come 
concepts for the growth and development of the City. The 
comprehensive planning process has to deal with the Province 
and municipalities in the Lower Mainland as well as other 
City departments, and should relate to the local areas and public 
and private agencies. There has to be a link between policy 
makers. City officials and City Council. 

The Overall Planning Division would have to look at explicit 
Council policies; obtain views of the citizens, public interest 
groups and agencies, etc.; and assimilate these views, develop 
a comprehensive plan and implement techniques for carrying out 
the policy. Mr. Spaxman, Director of Planning, indicated that 
this sort of planning process is continuous, comprehensive and 
cyclical, i.e. goes back, checks and monitors itself. 

With respect to planning as it relates to the G.V.R.D. Mr. 
Jenkinson advised that as a member of the G.V.R.D. Technical 
Committee he will be able to report back to the Planning and 
Development Committee on what is happening at the G.V.R.D. 
level. 

RESOLVED 

THAT the verbal presentation on the Overall Planning 
Programme and its Relationship to the G.V.R.D. be received. 

2. Survey of Staffing of Planning Agencies 

The Committee considered a memorandum from Alderman Bowers 
to Mr. Spaxman and a report dated January 29, 1975, from the 
Director of Planning, both dealing with the staffing of 
planning agencies. 
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Clause No. 2 (continued) 

Mrs. P. Johnson, Research Planner, stated that a questionnaire 
had been sent out to planning departments in major cities as 
well as the G.V.R.D. member mxinicipalities. Figures for a 
comparative basis were virtually impossible to obtain - different 
budgeting methods, use of consultants, rate of growth, size of 
city, etc. However, general assumptions for cities of the same 
population indicated: 

- Vancouver seems to have the same number of professional 
staff, but slightly fewer total staff 

- the breakdown of staff times are entirely different 

- Vancouver seems to be spending a lesser amoiant of time 
on long range planning 

- Vancouver salaries seem to be competitive. 

Discussion ensued with respect to what was expected of the 
Planning Department, what kind of planners are needed, how 
many planners are needed and how many support staff are needed. 
Instead of having to add staff it was felt that staff should be 
re-assigned to move unilaterally and a monthly report on status 
of projects should be instituted. 

Mr. Spaxraan advised that programming methods are being developed 
whereby status of projects, allocation of staff by man months, 
nijimber of projects,, etc. would be indicated and presented to the 
Committee bi-monthly or monthly. 

The City Manager further described the programming process. 
Projects that the Planning Department have been requested to 
do would be programmed within the framework of the total 
staff allocated. If another project is to be inserted into the 
programme, it would be at the expense of one that is already 
allocated i.e. it would have to be dropped to a lower priority. 

After discussion, the Committee 

RESOLVED 

THAT the memorandum of the Chairman and the report of 
the Director of Planning dated January 29th be received. 

(At this point Alderman Harcourt left the meeting.) 
RECOMMENDATION 

3 . Downtown Planning Programme 

At its meeting of January 30th the Committee deferred for 
consideration at the next meeting the report reference by 
the Director of Planning on the scheduling of the Downtown 
Planning Programme. 

Mr. D. M, Hickley, Assistant Director, Civic Development, advised 
that Mr. G. Sixta had been engaged until March 27th' as a consul- 
tant to assist the Downtown Team with the zoning. He stated that 
the Team was working in four major directions: approval procedures 
i.e. urban development board; public interest, information and 
discussion i.e. slide presentation; zoning, scheduled to be presente 
to the Committee on March 27th; and transportation. 

Mr. Andrew Malczewski of the Downtown Study Team outlined the 
Team's programme and noted the following: 

- the zoning preparation which was scheduled to start at 
the beginning of January is just now underway with the 
appointment of a consultant 

- no further work had been done on the design guidelines 
or character areas as more input of staff was required 
for the public presentation than was originally thought 
necessary; one consultant was working on view directions 
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Clause No. 3 (continued) 

- work on Procedures was on schedule 

- work on the public presentation is approximately 
six weeks late but it is now completed and the 
Team is in the process of showing the presentation 
to various groups 

- work on the brochure is complete 

- analysis of public responses to the "Report for Discussion" 
will be completed approximately February 13th 

- programming for the rest of 1975 will be reported to 
Committee when the report reference on the Central Area 
is presented on April lOth 

- further work with respect to the Downtown model is pending 
Council decision 

- co-ordination and liaison is a continuing work programme 
item 

- consultants are needed for economic studies before the 
by-law can be presented in March 

- the volume of work involved in developer discussions has 
tapered off and is being handled adequately. 

Mr. Malczewski stated that the Downtown Study Team was approximately 
six weeks behind schedule. They are getting responses to the 
Procedure and this may have to be amended. Economic studies are 
needed or the full bonusing system cannot be initiated. No consul- 
tant funds have been obtained for work on the Guidelines. 

Mr. John Winsor of the Downtown Study Team advised that the Team, 
through "Report for Discussion", have described what they believe 
should happen downtown. They have no indication from the Committee 
or Council that they agree. The zoning proposals will require 
intensive discussions to determine if others agree with the Team. 
There is no detailed analysis of the areas in the downtown. In 
the areas where there will be a lot of activity taking place an 
area plan should be developed with the property owners in the area. 
Priority areas for study would have to be established by 
Council. 

The Committee discussed character areas. Some of the areas down- 
town have certain characteristics i.e. Gastown and Chinatown. 
The Team is not trying to impose a character on each area; they 
merely wish to define areas. 

The aim for an economic study was discussed. The Committee sup- 
ported this study and felt that the Social Planning Department 
should be involved to advise on the social impact of such a study. 
The Chairman agreed to contact the Director of Social Planning 
to discuss this matter. 

RECOMMENDED , 

THAT the Director of Planning, through the City Manager be Cx, 
authorized to negotiate for a consultant to assist the Downtown 
Study Team with an economic analysis of the implications of the 
proposed zoning regulations; detailed costs to be reported to S 
Council. 

a. 

The meeting adjourned at approximately 5:30 p.m. S 

z 

Note from Clerk ; p 

«< 

Should Council approve the Committee's recommendation in 
the above clause, they should consider Report I(i) from the _ 
City Manager dated February 13, 1975, entitled "Authorization of S 
Funds for Economic Consultants - Dovmtown Zoning Proposals." ea 
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BOARD OF ADMINISTRATION 


PERSONNEL MATTERS 


REGULAR REPORT 


JULY 3, 


1970 


1. Salary and Classification Review - 
One Trades Helper Position, 
Board of Parks and Public Recreation. 

The Director of Personnel Services reports as follows: 

"At the request of the incumbent, I have reviewed the duties 
and responsibilities of the position of Trades Helper, Works 
and Buildings Division, Board of Parks and Public Recreation. 

The incumbent performs skilled and semi-skilled brush and 
spray painting work below the journeyman level. The work of 
this position falls substantially within Class Specification 
No. 757-8, Tradesman I (Painter), and I recoiranend that the 
position be so classified effective June 1, 1969. 

The estimated recurring annual cost of this proposal based 
on 1970 rates and including fringe benefits at 23% will be 
$976. 

The cost of this proposal for seven (7) months in 1969 will 
be $538. 

The Comptroller of Accounts reports that the additional funds 
estimated at $1,514 are not available within the Park Board 
budget and are to be provided from the Contingency Reserve. 

This report has been discussed with the Superintendent of 
Parks who is in agreement. The Vancouver Civic Employees' 
Union has indicated that it does not wish to contest the 
recommendation as set out in this report." 


SUMMARY 


Incumbent 


Present 
Classification 


Proposed 
Classification 


Effective 
Date 


J. Lozowski 


Trades Helper 
$3,055 per hour 
$3,155 per hour 


Tradesman I (Painter) 
$3 .40 per hour 
$3 .51 per hour 


June 1, 1969 
July 1, 1969 


Your Board RECOMMENDS that the foregoing recommendation of 
the Director of Personnel Services be adopted. 


**** 


FOR ADO.'tiJ.i StE PAGE(S)...5r..^.i , 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


February 6, 1975 


A meeting of the Standing Committee of Council on Finance and 
Administration was held in the No. 1 Committee Room, Third Floor, 
City Hall on February 6, 1975 at approximately 1:00 p.m. 


PRESENT; 


Alderman Volrich (Chairman) 
Alderman Bowers 
Alderman Kennedy 
Alderman Marzari 
Alderman Sweeney 


ALSO PRESENT: 


Alderman Boyce 


CLERK ; 


G, Barden 


RECOMMENDATION 


1 , Police Request - Additional Manpower 

The Committee had for consideration a report from the Police 
Department sixmmarizing cost estimates on their request for 322 
additional policemen in the City of Vancouver over two years. The 
Committee also had for consideration a report dated February U, 1975 
from the Chairman recommending 322 additional policemen over three 
years (copies circulated). 

Alderman Bowers in a letter dated February 6, 1975 recommended 
that Council authorize an increase of 100 policemen in 1975 with no 
further increase until there has been a further study of crime 
statistics and police deployment. He also recommended that Council 
seek financial assistance from the Federal and Provincial gove^^nments 
for any further increases. 

The Police Chief advised it would be very difficult to plan 
expansion of the organization with a one year commitment. He felt 
a two year commitment would be satisfactory with a third year 
commitment based on an evaluation of the first two years , expansion 
program. Following discussion it was, 

RECOMMENDED 

(a) THAT Council authorize an increase of 120 policemen in 
the permanent establishment of the police force in 1975 

(b) THAT Council permit and encourage the Police Board to 
hire additional civilians to replace police constables 
in some duties, within the overall budget implied in 
Recommendation (a) 

(c) THAT Council authorize training classes in 1975 sufficient 
in size to provide for 

- the additional manpower required by the above recommendations 

- normal resignations and retirements from the force during 

the year 

- some attrition during the training program, 

and that Council sanction a temporary excess of numbers 
over the permanent establishment to make this possible 

(d) THAT Council approve in principle an increase 

in police manpower by 102 policemen in 1976 subject to the 
City receiving adequate financial assistance from the 


Cont'd . . 


2m> 


standing Committee of Council 

on Finance and Administration 
February 6, 1975 

Clause #1 continued : 

Federal and Provincial Governments to cover the costs 
of such additional police by an adequate contribution 
to the sharing of overall policing costs 

(Alderman Marzari is recorded as being opposed to this 
recommendation. ) 

(e) THAT Council urge the Federal Government to assume 
an across-the-board share of policing costs to the 
extent of 2 5'/o, and the Provincial Government to 
assume a l^'/o share of such overall costs, so that 
the senior governments will together assume a 40^0 
share of total costs and that the UBCM be requested 
to consider presenting a similar position to the 
senior governments 

(f) THAT the Director of Finance work with the Police 
Board and present to Council as soon as possible 

- the costs of meeting these recommendations in 1975 

- the additional annual costs thereafter 

- the costs of equipment required for the increased 
force and the sources of funds for such capital 
expenditures 

(g) THAT Council authorize an additional four civilian 
staff for the police force in 1975 


i 

The meeting adjourned at approximately 3:00 p.m. 


FOR COUNCIL ACTION SEE miiS)^^:.^ 
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CITY OF VANCOUVER 

SPECIAL COUNCIL - FEBRUARY 20. 1975 
PUBLIC HEARING 

A Special Meeting of the Council of the City of Vancouver was held 
in the Council Chamber on Thursday, February 20, 1975, at 7:30 p.m. 
for the purpose of holding a Public Hearing to amend the Zoning and 
Development By-law. 

PRESENT: Mayor Phillips 

Aldermen Bird, Bowers, Boyce, Gowie, Harcourt, 
Kennedy, Marzari, Rankin and Sweeney 

ABSENT: Alderman Volrich 

CLERK TO THE COUNCIL: M. Cross 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Cowie, 

THAT the Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair, to consider and hear delegations 
concerning the proposed amendment to the Zoning and Development 
By-law to rezone a portion of the existing Langara Golf Course on 
the south side of 49th Avenue between Cambie and Ontario Streets. 

- CARRIED UNANIMOUSLY 

South Side of 49th Avenue between Cambie & Ontario Streets 
(Portion of Langara Golf Course) 

An application was received from the Director of Planning to 
rezone the south side of 49th Avenue between Cambie and Ontario 
Streets from RS-1 One Family Dwelling District to CD-I Comprehensive 
Development District. 

The application was approved by the Director of Planning with 
the CD-I By-law restricting the development as follows: 

1. Uaes 

(a) Apartment buildings ^ 

(b) To^vn houses 

(c) Retail stores catering to the day-to-day 
needs of residents of the local neighbour- 
hood (4jOOO square feet) 

(d) Park or playgrpund 

(e) Golf Course; 

(f) Recreational facility (Y.M.C.A.) 

(g) Comprehensive educational development 
(Vancouver City College) 

(h) Off-street parking and loading 

(i) Buildings or uses customarily accessory to 
the above uses 

2. Floor Space Ratio 

The Floor Space Ratio, including all ancillary 
use, not to exceed the following: 

(a) Family housing 
0. SO 


(b) Senior citizens housing 
0.7S 
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S/S of ^Qth Avenue between Gamble & Ontario Streets (cont'd) 


(c) HousinR for young marrieds 
0.75 

(Density of Dwelling Units: The number of 
dwelling units permitted per acre shall bo as 
prescribed by Council when approving the form 
of development, but in no event shall they bv 
less than 15 nor more than 43 per acre. ) 

(d) Recreational facility (Y.M.C.A.) 
0.50 

3. Height of Buildintxs 

(a) Housing (all categories) 

The height not to exceed three stortys 

(b) Recreational facility (Y.M.C.A.) 

The height of the building not to exceed 
40 feet 

And also subject to the following conditions: 

The detailed scheme of development to be first 
approved by the Director of Planning on advise 
from the Urban Design Panel, having regard to 
the general conditions set out in the attached 
report dated November 20, 1974, and such other 
conditions as determined by Council. 

The application was approved by the Vancouver City Planning 
Commission who endorsed the above recommendations. 

Mr. H. W. Pickstone, Deputy Director of Planning, outlined the 
development stating that the Planning Department recommended that 
two types of housing be developed i.e. 2 acres of senior citizen 
housing at a density of 50 units per acre and 13 acres of family 
housing — market housing at 13 units per acre and co-operative 
housing at 22 units per acre. He advised that there was a minor 
amendment to the boundary thereby reducing the area to be rezoned. 

Mr. E. Deano, Vice-president of the Marpole-Oakridge Area 
Council, spoke at length on the purchase of the land from the 
C.P.R. and the negotiations that followed. He felt the land should 
not be rezoned and that the Federal, Provincial and local governments 
should get together to keep the land as green space for all the 
people of Vancouver. 

Mr. P. Pulle, Chairman of the Langara Citizens' Committee, 
introduced the members of the Committee and put forward their 
suggestions for possible alternatives to rezoning part of the 
Gtolf Course for housing i.e. exchange land with the Park Board 
or use City-owned land elsewhere for the housing; renew efforts to 
find alternative financing; failing these, the City should find 
a way to make co-operative housing at 15 units per acre a reality. 

Mrs. V. Pasquill felt that the iS acres designated for housing 
was of little consequence in solving the housing crisis and wanted 
Langara left as open green space. 

A citizen expressed concern that only upper middle class 
families would be accommodated. The City should not lose the 
opportunity of saving the 20 acres for green space. 

Mr. G. Bernard, representing the seniors who play golf on the 
Langara Golf Course, wanted the Golf Course to remain as it is. 

Mr. T. Johnson, a member of the Langara Golf Course, suggested 
that there was land throughout the Golf Course that could be rezoned 
for individual housing units. 
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3/S of 49th Avenue between Cambie & Ontario Streets (cont'd) 

Mrs. L. Freiman, President of the Marpole-Oakridge Area Council, 
put forth their recommendation to Council. 

- That the area not be rezoned as a comprehensive development 
district 

- That the land be maintained as public land and not sold to 
private developers 

- That a Committee of all concerned be established to 

(i) make a final effort to the Federal and Provincial 
Governments for funding 

(ii) look at swapping lands in other parts of the City 

(iii) approach the G.V.R.D. for park land money 

(iv) find other financial solutions 

- That no rezoning take place until the traffic study has 
been carried out. ^ 

Mr. S. Jackson, Community Planner, representing Committee of 
Progressive Electors, stated that green space is needed, but not 
in this area of the City. What the people in Vancouver need is 
more housing that families with children can afford. 

Mrs. R. Hodge presented a brief urging that Council save what 
exists at Langara instead of deliberately destroying it. 

Mr. R. Matthews, Vice-president of the student body, Langara 
Community College, stated that rezoning Langara for housing would 
not solve the housing problem in Vancouver and wanted to keep Langara 
as it is. 

Mrs. H. Moran, representing the citizens of Vancouver who play 
golf on the Langara Golf Course, urged City Council to reconsider its 
decision with respect to rezoning Langara. She expressed concern 
that Langara Golf Course was continuously being made smaller. 

Mr. R. Peebles also shared this concern stating that Langara Golf 
I Course would eventually only be a 9-hole golf course. 

Mr. J. Wright, a resident of the Langara area and a golfer, 
stated that a lottery should be held to raise funds to save Langara. 

Mr. E. Riddell asked Council to put the question of saving Langara 
to the ratepayers for the million needed to keep Langara as green 
space. 

The following people spoke against the rezoning and expressed 
a wish to keep Langara as green space: 

Mr. Milton Weber 
Mrs. L. Housser 
Mr. Charles Murdock 
Mr. John Niebel 
Mr. T. Ma tout 
Mrs. H. Ross 
Mr. L. Eisner 
Mr. L. Gates 

MOVED by Aid. Harcourt, 

THAT the letters and briefs distributed at the meeting be 
received. 

- CARRIED UNANIMOUSLY 
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S/S of 49th Avenue between Gamble &. Ontario Streets (cont'd) 


MOVED by Aid. Rankin, 

THAT subject to rezoning. Council determine the use of the land 
to be 2 acres for senior citizens housing and the balance of 13 acres for 
co-operative housing; the densities to be adjusted to 22 units per 
acre for family housing and up to 50 units per acre for senior citizen 
and young married housing. 

(LOST) 


MOVED by Aid. Marzari, 

THAT consideration of the above motion be deferred to a later 
meeting. 

- LOST 

A tie vote resulted with Alderman Bird, Boyce, Kennedy, 
Rankin and Sweeney opposed, and the above motion was declared LOST. 


The motion by Alderman Rankin was put and declared LOST with 
Aldermen Bird, Bowers, Boyce, Cowie, Kennedy, Sweeney and the 
Mayor opposed. 


MOVED by Aid. Sweeney, 

THAT the rezoning application be not approved. 

- LOST 

A tie vote resulted with Aldermen Bowers, Cowie, Harcourt, 
Rankin and the Mayor opposed and the above motion was declared 
LOST. 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Bowers, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers, 
SECONDED by Aid. Marzari, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 11:20 p.m. 


The foregoing are Minutes of the Special Council Meeting 
(Public Hearing) of February 20, 1975, adopted on 
March 11, 1975. 
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CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 
was hold on Tuesday, February 25, 1975, in the Council Chamber, 
commencing at 2.00 P.M. 

PRESENT : Mayor Phillips 

Aldermen Bird, Dowers, Doyce , Cowie, 
Harcourt, Kennedy, Rankin, 
Sweeney and Volrich. 

ABSENT : Alderman Mar;';nr i. 

CLl'IRK 'I'O THE COUNCIL: O.II. I'.ittlo. 


PRAYER 

The proceedings in the Council Chamber were opened with prayer. 

'IN CAMl'lRA ' MI'lETTNC' 

The Council was advised that there were matters to be considered 
'In Camera' later this day. 

ADOPTION OF MINUTES 

MOVED by Aid. Bird 
SECONDED by Aid. Sweeney 

THAT the Minutes of the Regular Council Meeting of February 
18, 1975, with the exception of the 'In Camera' portion, be adopted. 

- CARRIED UNAN IMOUS I Y 


COMMITTl'^E OF Till': WIIOLl': 

MOVED by Aid. Sweeney 
SECONDED by Aid. Bird 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 


DELEGATION AND COMMUNICATION 

Conversion of l''ord Hotel - 
Granville Street. 


Council notc^d a letter, dated February 19, 1975, from the 
St. Alice Hotel (1963) Ltd., concerning the property at 
932, 36 & 38 Granville Street, and the proposed renovations to 
the upper floors of the property known as the Ford Hotel. 

Council heard a delegation from Mr. Martin, the President of 
the company, speaking in explanation of his letter and referring to 
the social j^roblems generated in tlie area of his premises. Ccuncil 
was advised by the Director of Legal Services that the proposals 
contained in Mr. Martin's letter cannot be carried out in accordance 
with the existing by-laws. 
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DELEGATION AND COMMUNICATION 

Conversion of Ford Hotel - 
Granville Street. (Cont'd. ) 

After further consideration it was 
MOVED by Aid. Volrich 

THAT the letter from the St. Alice Hotel (1963) Ltd., regard i nc) 
proposed alterations to 932, 36 & 38 Granville Street, be referred 
to the officials named for report back on the following points: 

Building Inspector - regarding the implications 

of the renovations proposed; 

Eire cliief - regarding fire regulations 

required with respect to the 
premises as they stand and 
fire regulations necessary in 
respect of the proposed use 
of the building as described 
in the company's letter. 

Director of regarding the statement of 

Social Planning - social problems in the area. 


- CARRIED 

(Aid. Rankin and Harcourt opposed) 


UNFINISHED BUSINESS 
Point Grey Road Properties 

On February 11, l^)7's Council, when considering a letter fi-ohi 
tJie Board of Parks Sc. Recreat.ion dated February A, "1975, passeci 
I, he Tol lowing motion: 

"THAT tills matter be deJ'erred for further considerat iori 
in two weeks' time, at which time the Chairman of the; 
Park Board, representatives of the Kitsilano Planning 
Committee and any other interested parties be permii,to(i 
to address the Council; 

FURTHF.R THAT the Park Board be prepared to coiriment on 
the use of Seagate Manoi' as a community activity cent.r'c; 
to include community sei'vices for senior citizens; 

AND KURTHRR THAT the Not-ice o 1' Motion submitted by 
Aldentian Volric-h bt) also deferi-ed for considerat ion 
ir. ,-i met. ion in two weeks ' t.iine." 

Covinci I also noted an information report from the City Manaqer 
dated February 19, 1975, giving the current status of the various 
Point Gre^- Road properties and stating that the $26,000 required to 
install a sprinkler system and other alterations for Seagate Manor 
was still a realistic estimate. 

Commissioner May Brown, representing the Parks Board, addrc^sscul 
the Council anci spoke in support of the need to dc^molish th(^ s t rue t u i( ■ 
at 2823-25, 2831, 3223-25 and 32 <5 Point Grc^y Road lor the pui posc 
of devc^lopinc) a waterfront park. 

Council also heard dc- lecja t ions on this subject as follows: 


Ml'. M. Middleton, representing the tenants of Seagate^ Manor, 
(brief filt^d) objecting to tlie demolition. 
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UNFINISHED BUSINESS (Cont'd) 

Point Grey Road Properties (Cont'd) 

Mr. T. Cooke, tenant, objecting to demolition and pointing out 
that {^xistiim parks in the area aro not used to tlic^ full cxlcMit . 

Kitr.il.uui Plaiuiiiui i\imui i t t ^h- , cib jtuM ing lo dciiio I i I i on ,il Ihi:: 
time and urging tliat the overall planning for the area bo taken inlo 
consideration . 

Kitsilano Ratepayers Association (brief filed) favouring 
demolition of Seagate Manor but generally objecting to demolition of 
houses for park purposes at this time. 

Mr. A. 'I'liomas , Point Grey l^oad (North Side) and Cameron Avenue 
Association (brief filed) protesting the proposal of tlie I'-arks Board 
to demolish Seagate Manor and urging that the citizens should have 
a say in the planning of tlieir community. 

Mr. I,. Whalcn, "Save our Parkland" Association (brief filed) 
supporting the plan to have waterfront parks in the area and suggest- 
ing that down-zoning be created in the area to stop unwanted devel- 
opment . 

With the permission of Council, Alderman Volrich amended his 
motion which was given as notice to Council on February 11,1975. 

The amended motion was then divided and dealt with as follows: 

MOVED by Aid. Volrich 

THAT demolition of the said properties not be proceeded with 

at this time, pending reconsideration by both the City Council and 

the Parks Board, after report from the Kitsilano Planning Committee, 

of the overall policy of property acquisition and use along Point 

Grey Road . , -, u_ x 

^ - (lost) 

MOVED by Aid. Bowers (in amendment) 

THAT the following words preface the motion of Alderman Volrich 

"Council recommend to the Parks Board - -" 

- LOST 

(Aid. Bird, Boycfc , Cowie , Rankin, Sweeney and Volrich opposed) 

Tlie amendment liaving lost, the motion by Alderman Volricli was 
put; a tie vote ensued and, tlierefore, tlie motion was declared LOST 

(Aid. Royce, Ccw i e , Harcouil, Sweeney and the Mayor opposed) 

MOVl'lD by Aid. Volricli 

THAT action be taken to bring Seagate Manor up to the standards 
as required by the Fire By-law, at an estimated cost of $26,000, 
and rentals, where applicable, be subject to an increase of 10.6% 
in June/July of this year; in addition, application be made to the 
Rentalsman to increase the rentals of Seagate Manor to assist in 
meeting additional costs involved in complying witli the Fire By-law. 

- LOST 

(Aid. Boyce, Cowie, Harcourt , Sweeney and tlie Mayor opposed) 
A I i(^-vot(^ ensued and, th(M:(H'ore, tlie mot ion was dcM-larcul I.OS'I'. 


All (it llu' lortutoint) nio I ions hav i m) LOST, no lurther action 
wa s- t aken . 
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BOARD OF ADMINISTRATION 
PERSONNEL MATTERS 


SUPPLEMENTARY REPORT JULY 10, 1970 

RECOMMENDATION 

1. Dr. W. A. Windrum - Leave of Absence 
to attend the University of Toronto 

The Director of Personnel Services reports as follows: 

"Dr. Bonham requests that leave of absence without pay be approved 
for Dr. W. A. Windrum, Dentist I, for the period of August 14, 
1970, to June 30, 1971. 

This employee commenced working with the Health Department on 
December 2, 1968, and he wishes to take further training under 
a Federal Health Training Grant by attending a Public Health 
Diploma Course at the School of Hygiene at the University of 
Toronto . 

Dr. Windrum has agreed to return to employment as a Dentist with 
the City, after completing the above mentioned course. 

Temporary help will be provided to cover the position during 
Dr . Windrum ' s absence . " 

Your Board RECOMMENDS that the above recommendation of the 
Director of Personnel Services be adopted. 


************ 


FOR ADOPTION SEE PAGE(S)..2.>.i... 
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UNFINISHED BUSINESS (Cont'd) 

Lease Agreement at 
Main and Terminal. 

On January 28, 1975, Council, when considering a letter from 
Gulf Oil Canada Ltd., dated January 21, 1975, passed the following 
motion : 

"TIL?vT this matter be deferred until the report from 
the Director of Planning, reviewing the operation 
of Self-Service Gas Stations, is before Council." 

It was noted that the report on the operation of Self-Service 
Gas Stations, from the Director of Planning, was before Council this 
day, and that the Legislative Committee of the B.C. Petroleum 
Association wished to appear as a delegation, together with a 
representative from the Automotive Retailers' Association. 

MOVED by Aid. Bowers, 

THAT the matter of the lease agreement at Main and Terminal 
and the report of the Director of Planning on Self-Service Gas 
Stations dated February 14, 1975, be deferred pending the hearing 
of delegations speaking to the report; arrangements to be left with 
the City Clerk. 

- CARRIED UNANIMOUSLY 


Council recessed at 3.50 p.m. and after 

an 'In Camera' Meeting in the Mayor's 

office, reconvened in open Council at 4.45 p.m. 


UNFINISHED BUSINESS (Cont'd) 

Proposed Shaughnessy Hospital Expansion 

Council deferred consideration of this matter, pending the 
hearing of delegations this evening. 

COMMUNICATIONS OR PETITIONS 

1. Kiwanis Boys' Pipe Band 
Grant Request. 

M'ho Coimo i ] noted a letter datc^d February 7, 1975, from the 
Vancouver Kiwanis l?oys ' Piy^e Band, requesting a grant to assist 
the band travelling to Britain to take part in Pipe Band Festivals. 

MOVED by Aid. Bird 

THAT a grant of $500 be approved to the Vancouver Kiwanis 
Boys' Pipe Band, for the purpose of travelling tc Britain to take 
part in Pipe Band Festivals. 

- CARRIED BY THE 
Rl'lQUIRED MAJORITY 

(Aid. Bowers opposed) 
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UNFINISHED BUSINESS (Cont'd) 


2. Young Women's Christian Association - 
Grant Request. 

Under date of February 11, 1975, the Young Women's Christian 
Association advised that the World Council Meeting of the Y.W.C.A. 
will take place at the University of British Columbia on July 12 - 26 
1975. The Organization is requesting from $500 to $700 to provide 
funds for bus drives and entrance fees to Civic attractions . 

MOVl': D by A 1 d . Bo y c o 

THAT a grant of $500 be approved to the Young Women's Christian 
Association for iho purpose outlined in their ] cotter of February 


3 . British Columbia Volleyball 
Association - Grant Request . 

In a letter dated February 12, 1975, the British Columbia 
Volleyball Association is roquc^sting that the City sponsor a 
luncheon durinq the visit of the Cuban Women's National Volleyball 
Team in March of this year. 

MOVED by Aid. Bovvt-rs 


4. Pakistan-Canada Association - 
Grant Request. 

The Pakistan-Canada Association, in a letter dated January 2, 
1975, submitted a request to Council for the free use of the Queen 
Elizabeth Playhouse for two shows for a benefit concert for Pakistan 
rel i ef . 

MOVED liy Aid. Uaiik i n 

THAT a qrnn( iniiuil (o { \\o lu-iHiil <5 1 I he t'lieen hilizaluMh r 1 .i yhou :•.< ■ 
for two benefit shows b(> approved to Lhc^ Pakistan-Canada Associnlion. 

- CARRTl'lD UNAN I MOUSI.N' 
AND BY THE REQUIRl'lD 


11, 1975. 


(Aid. Bowers opposed) 


- CARRIED BY THE 

R E QU I R ED MA J OR I TY 



MAJORITY 
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COMMUNICATIONS OR PETITIONS (Cont'd) 


5 . Special Majority - 

Noiqhbourhood Pub Votes . 

'I'lio (.M I y I.M ork sulmi i i I od I lio lo.l ] ow i nq Idlcvr iindt^r ciatc^ of 
I'obruary 21, 1'-175, with rospoct to No iqhbourhootl Pub Votes: 

" Although it has been an understanding that a 50% 

majority vote should be received in connection with 
neighbourhood pub votes before Council approves any such 
operation, it does not appear to be expressly recorded. 

In order to clarify this matter, I would request 
that Council declare itself at this time and before any 
vote results on pub voting now being carried out are 
recorded and reported to you. " 

MOVED by Aid. Fiankin 

TIIAT when a local area plebiscite, conducted by the City, 
on a pub application is held, the minimum result of the total votes 
cast, before Council approves the application, be not less than 
60% m f avov'ir . 

- CARRIED UNANIMOUSLY 

6. U.B.C. Seminar, 

Harrison Hot Springs . 

In a letter dated February 21, 1975, the City Clerk advised 
that the Centre For Continuing Education , University of British 
Columbia, is offering a program at the Harrison Hotel, Harrison 
Hot Springs, on March 12 - 14, 1975, on the subject of Municipal 
Growth. The registration fee is $25.00 and other expenses would 
include accommodation for two nights and the normal per diem. 

Alderman Boyco advised the Council theit she is interested 
in attending this seminar. 


MO'VED by Aid. Sweeney 

THAT permission be granted to Alderman Boyce to attend the 
U.B.C. Seminar at the Harrison Hotel, Harrison Hot Springs, on 
March 12 - 14, 1975. 

- CARRIED UNANIMOUSLY 


7. Area 6 - False Creek - 
Delegation Request. 

The Council received a request from Mr. Craiig Campbell to appear 
before Council and speak to the matter of redevelopment of False 
Creek - Area G, as detailed in the report from the Standing Committee 
3f Council, Planning and Development, dated February 13, 1975. 


'I'he Mayor advised that Mr. Jim Land also wished to address 
ouncil on the same matter. 


noVF.D by Aid . Bird 

TIIAT the requests of Mr. Campbell and Mr. Land to appear as 
celegations later this day, be granted. 

- CARRIED 

(Aid. Bowers and Volrich opposed) 
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COMMUNICATIONS OR PETITIONS (Cont'd) 

8. Backyard Parking Regulations 
Around the P.N.E. 


At the last meeting of Council, when the matter of Backyard 
Parking Regulations around the P.N.E. was discussed, the Mayor and 
Alderman Marzari undertook to review the parking problem and report 
back to Council . 

Pursuant thereto, the Mayor referred to a memorandum received 
from the Director of Permits and Ijicenses on the topic, suggesting a 
proposed resolution. 

MOVED by Aid. Boycc 

THAT the Director of Permits and ],icenses be instructed to 
give particular attention to those cases where more than four cars 
are parked in backyards in the vicinity of the P.N.I''., as well as 
those residents renting out space as a commercial venture in the 
same area . 

- CARRIED UNANIMOUSLY 



9 . Langara Golf Course . 

Under date of February 25, 1975, the Mayor submitted the 
following memorandum regarding Langara Golf Course: 

" As a result of the inconclusive Public Hearing 

last week, we are faced with an impasse at Langara Golf 
Course. The purchase was financed by borrowing funds 
on a short-term basis from the debt charges Equilization 
Fund, and those funds should be returned as soon as 
possible. After consulting with a number of Alderman, 
I would like to suggest the following course of action: 

1) Council proceed vv^ith the sale of three acres of 
property to the Provincial Government for park 
purposes and two acres to the YMCA for a community 
pool . 

2) A Council Committee meet with Jack Radford, Minister 
of Recreation, and Eileen Dailly, Minister of 
Education, as soon as possible for a last ditch 
attempt to get them to purchase a total of thirteen 
acres of property between them. This Committee 
should include Aldermen Ed Sweeney and Darlene Marzari 
pi us any others that Council feels would bo helpful. 

3) ir tho Commilteo is successful. Council would be faced 
with raising a little ovt^r $1 mi IJ ion for the remaining 
rive- acres of property. This could probably be done 
by spreading it over several years without going to the 
public for borrowing authority. 

4) If the Committee is not successful. Council should 
put a plebiscite to the public for the remaining $3 .4 
million to retain the remaining 15 acres as part of the 
Golf Course. The timing of this plebiscite could be 
left until the Committee reports. " 


Cont 'd 
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COmUNI CATIONS OR PETITIONS (Cont'd) 

Langara Golf Course (Cont'd) 

MOVED by Aid. Rowers 

THAT Council proceed witli the sale of three acres of property 
to the Pro^'incial Government for park purposes and two acres to the 
YMCA for a community pool. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers 

TIIAT a Council Committee meet with Jack Radford, Minister 
of Recreation and Eileen Dailly, Minister of Education, as soon 
as possible for a last ditch attempt to get them to purchase a 
total of thirteen acres of property between them. This Committee 
to comprise Aldermen Sweeney, Marzari and Boyce , and report 
back to Council before the end of March, 1975. 

- (carried) 

MOVED by Aid. Ilarcourt 

TILAT the foregoing motion by Alderman Bowers be tabled. 

- LOST 

(Aid. Bird, Bowers, Boyce, Cowie, Kennedy, Rankin, 
Sweeney, Volrich and the Mayor opposed) 

The motion to table having LOST, the motion by Alderman 
Bowers was put and CARRIED. 

(Aid. Ilarcourt opposed) 

MOVED by Aid. Ikiyce 

THAT the following course of action, as set out in the Mayor's 
memorandum, be deferred for consideration after the Council's 
Committee has reported back to Council: 

If the Committee is successful. Council would be faced 
with raising a little over $1 million for the remaining 
five acres of property. This could probably be done 
by spreading it over several years without going to the 
public for borrowing authority; 

If the Committee is not successful. Council should put a 
plebiscite to the public for the remaining $3.4 million 
to retain the remaining 15 acres as part of the Golf Course. 
'I'ho timing of this plebiscite could be left until the 
c'ommittet^ reports. 

- CARRIED UNANIMOUS], Y 
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I. Report from Standing Committee 
on Planning and Development. 
(February 13, 1975) 

Council considered this report, which contains two clauses, 
identified as follows: 

Cl . 1. Report References - False Creek. 
CI. 2 . 1975 Capital Budget - False Creek. 

The Council took action as follows: 

Report Reference - False Creek 
(Clause 1) 

MOVED by Aid. Cowie 

THAT the hearing of delegations on this matter, agreed to 
earlier this day by Council, be deferred until a report reference 
is given by the Project Manager. 

- CARRIED UNANIMOUSLY 

Pursuant to the foregoing motion Mr. Sutcliffe, with the 
assistance of Mr. Rabnett, gave a detailed explanation of Phase 1 
and Phase 2 - Area 6 - False Creek. 

Council then heard a delegation from Mr. Craig Campbell 
speaking against some aspects of the planning of Phase 1 and Phase 2, 
and from Mr. Land, who commented on the budget for the project and 
also criticized the plan. 

MOVED by Aid. Kennedy 

THAT the recommendations for Arca 6 be turned down, 

AND FURTHER THAT immediate steps be taken to find new and 

more appropriate land use, which would benefit all citizens of 

Vancouver . 

- LOST 

(Aid. Bowers, Cowie, Harcourt, Rankin, Volrich and 
the Mayor opposed) 

MOVED by Aid. Boyce 

THAT this whole matter be tabled until a report is received 
on the Fairview Slopes matter. 

- LOST 

(Aid. Pird, Bowers, Cowie, Harcourt, Rankin, Volrich 
and the Mayor opposed) 

M0V1;D by Aid. Rowers 

THAT the recommendation of l:lic Committoo, contained in Clause 
1 of this report, be approved. 

- (amended) 


Cont "d 
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MANAGER'S, DEPARTMENT AND OTHER REPORTS (Cont'd) 

Standing Committee on Planning 
and Development (Cont'd) 

Report Reference - False Creek 
(Clause 1) (Cont'd) 

MOVED by Aid. Cowie (in amendment) 

TIIAT the following be added to Alderman Bowers' motion: 

"Subject to - 

(a) The Parks Board and the Project Manager examining 
ways of making a more viable destination park in 
Area 6, to include consideration of enlarging 
City-owned area opposite the overpass in the 
Fairview Slopes. 

(b) The Project Manager examining the densities of the 
west portion of Phase 1 and Phase 2 with a view to 
enlarging the park area." 

- CARRIED 

(Aid. Kennedy and Sweeney opposed) 

The amendment having Carried, the motion of Alderman Bowers 
as amended and reading as follows, was put and CARRIED 

"TllAT the recommendation of the Committee, contained in Clause 
1 of this report, be approved subject to - 

(a) The Parks Board and the Project Manager examining 
ways of making a more viable destination park in 
Area 6, to include consideration of enlarging City- 
owned area opposite the overpass in the Fairview 
Slopes . 

(b) The Project Manager examining the densities of the 
west portion of Phase 1 and Phase 2 with a view to 
enlarging the park area. " 

(Aid. Bird, Boyce , Kennedy and Sweeney opposed) 


2W 
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1975 Capital Budget - False Creek 
(Clause 2) 

MOVED by Aid. Bowers 

THAT the recommendations of tlio Committee contained in this 
clause be approved after amendment as follows: 

A. The False Creek Area 6 services construction Phase 1 
proposal be approved and the work be authorized to proceed; 
the Park Board, in consultation with the Project Manager 

and City officials, be the Agency to develop the neighbourhood 
park as set down in the Guidelines. 

B. The preliminary work on coiif: (:ructi on Phase 2 be authorized 
to proceed, to the extent thut the funds are provided for 
in the 1975 Capital Budget contained herein. (Budget detail 
with reference to the foregoing was circulated to Council 
members.) Any work related to the housing concept be 
delayed until the report from the Director of Planning on 
Phase 2 is received. 


Cont 'd 
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standing Committee on Planning 
and Development (Cont'd) 

1975 Capital Budget - False Creek 
(Clause 2) (Cont'd) 


C. The 1975 False Creek Area 6 Capital Budget of $4,934,000 
bo approved, with the detailed appropriation (if required) 
of funds within the indicated allocations to be approved 

by the Director of Finance and City Manager upon submission 
of the details from the City Engineer and False Creek 
Project Manager. 

D. The detailed breakdown of expenditures and consideration 

of design of the park development be reported to the Committee 

E. The source of funds for financing the 1975 False Creek Area 6 
Capital Budget be the CMHC $10,000,000 approved loan with 
the False Creek Interim Financing Reserve being used as a 
temporary source of funds if necessary. 

F. The Development Group and Consultants' detailed budgets of 
$130,609 and $286,900 respectively, be approved, subject to 
the concurrence of the City Manager. 

-CARRIED 

(Aldermen Bird, Boyce, Kennedy and Sweeney opposed) 

Council recessed at 6.20 p.m. to reconvene 
in open counci] in the Council Chamber at 
7.30 p.m. 


The Council reconvened in the Council Chamber at 7:30 p.m. 
with Mayor Phillips in the Chair and the following members present: 

PRESENT : Mayor Phillips 

Aldermen Bird, Bowers, Boyce, Cowie, Harcourt, 
Kennedy, Rankin, Sweeney and Vol rich 

ABSENT: Alderman Marzari 


1975 Union Negotiations: 
CUPE and VMREU 


The Mayor acknowledged the presence in the Council Chamber ot 
members of C.U.P.E. and V.M.R.E.U. He referred to a request he 
had received just prior to the meeting that the Municipalities 
resume negotiations with the Unions and also that the Mayors of 
all municipalities sit down with the Union representatives to 
hear the Unions' position. The Mayor indicated he is prepared 
to accept the invitation. 


Proposed rih.iuqhncssy 
H ospital Expa nsi on 

Counci I an .l^inu.ny 2Bt li, !')7S moved th.it I In- l^.C. Medii-.i! 
(;onl ro bo requestcni to moot wi th Counci i .is soon .is possililo Lo 
discuss l:he proposed Shaughnessy Hospital expansion, at wh i i:h 
t.ime the Citizens Advisory Committee be invited to attend and 
present comments should it so desire. 


cont ' d 
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Proposed Shaughnessy Hospital 
Expansion (cont'd) 


The Honourable Dennis Cocke, Minister of Health Services and 
Hospital Insurance, addressed Council. He briefly reviewed the 
history of the establishment of the B. C. Medical Centre. lie re- 
ferred to tlie (.Government's wish to scale down tlie size f> I" Vancouvo 
General Hospital and referred to a resolution of Vancouver City 
Council dated May 15, 1973, expressing the desire of Council that 
the concentration of medical facilities at Vancouver cSenoraL Hos- 
pital not bo increased above the present and that needed lacililio 
be placed elr.ewhere. Alter reviewincj avMilable sites tor location 
oJ" moiiicai facilities, including Ll.IKC., both the Mini;U'er ami 
B. C. Medical c'entre <ire of the opinion that the Shaucjhnessy site 
is the most suitable one on which to locate a number ol" needed 
new facilities. Improved teaching and referral facilities within 
the Province are urgently required, as well as facilities for 
children, high-risk maternity and cancer. The Minister stated 
he was in favour of scaling down the proposed medical complex on 
the Shaughnessy Hospital site below that envisaged in the initial 
conceptual plans produced by B. C. Medical Centre. 

I'ol lowing the Minister's ai^idress, the Council heard the 
followinq delegations: 

Mr. T. Osborne, B.C. Medical Centre Citizens Advisory Com- 
mittee, indicated that the proposed B.C. Medical Centre exi)ansion 
plan for Shaughnessy Hospital is totally unacceptable to the 
iresidents of the area. The citizens would be willing to accept 
the siting of the proposed pediatric unit at the Shaughnessy site 
but requested the B.C. Medical Centre undertake studies to fiml 
an alternate site tor the remainder of the prciposed facilities. 
The Citizens Advisory Committee feel tliat, in view of the pre.'ient 
situation, they cannot continue to act as an Atlvisory Committee 
to the B. C. Medical Centre and, in fact, are considerincj adopting 
an adversary role in this matter. 

Mr. E. J. Scrocjgs, Sliaughnessy Action Committee, addressed 
Council and filed a brief indicating his group's opposition to 
the proposed rezoning and expansion of the Shaughnessy site. 
Mr. Scroggs also circulated a petition supporting his Committee's 
viewpoint. 

Mr. D. B. McC.ougan , Central Cambie Ratepayers' Association, 
indicated his Association is totally opposed to the present 
expansion plans. However, the members of this Association are 
prepared to negotiate with any lioard of Administi'ation which 
might be established to administer the development of Shauiihne:;sy 
Hospital as a community and i.-eferral complex if the development 
is scaled down to a size acceptable to the community. 

Mr. C, . C. \\'oc">dward, Sluuujhnessy Heights Property Owner.',; 
Association, filed a brief opposing the present pro[)osals And 
requested a i-e-i^xaminat ion of the situation, with partimilar 
reference Lo the [uovision of clinical facilities. He alscj 
circulated a numbei; of questions which his tjroup would like 
answered by the Minister of Health and a further' list of ques- 
tions for the B.C. Medical Centre. 

Mr. B. Adam, Social PlannLncj and Review Council of B.C., a 1 :;(> 
voiced that cjroup's ob i e»ct i oti.--: to the pre.sonl p i ( ipo.sa 1 loi i'.\p.iii 
.'vi on ol Sliauglnu-ssy Hospit.il. 

The MinistiM 1)1 Health rcspondi'd lo the I a I.emen I ol 1 he 
vai. iour. deli>gat ions. He indicated that it is his intention t c 
procfMHl as si)on as [)ossibU> with dt:'ve 1 opmen I id I tu:i 1 i t i tvs \ o] 
chi.lciren, iiigh t isk maternity and c.uicer on t lu^ Shaughnessy 
.site. Fn his opinion, these are tlu^ only firm d(*velopmenl 


cont ' d 
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I'roposed Sha uqlini^s.sy Hospital 
Exjuinsion (cont'd) 


plans for the site at the present time, all other options are 
open. It is intended to establish within the near future a 
Province-wide Citizens Advisory Conunittee to the B. C. Medical 
Centre and the Minister indicated that he considers this a 
priori ty i tern. 

Council sutj<jested that the Minister request the B. C. Medi- 
cal Centre to provide, in the near future, a firm indication 
of the size of the proposed Shauyhnessy expansion. The Minister 
stated that he hopes to have firm development plans for this 
project by the summer of this year. It was also requested of 
the Minister at Council level that there be on-yoing local 
citizen involvement and representation in the Planning process 
for expansion of Shaughnessy Plospital, to which the Minister 
concurred and assured Council that he too considered citizen 
involvement of prime importance. 

Mr. J. V. Christensen, B. C. Medical Centre, briefly 
addressed Council and extended to the various Citizens groups 
in the area an offer to meet with the B. C. Medical Centre 
Executive at any time to discuss this matter. 

Mayor Piiillips, in summation, stated that, while the citizens 
of V^ancouver want improved hospital and medical facilities, they 
would not be willing to accept a greatly increased development on 
the Shaughnessy site. He also urged the Citizens groups to re- 
establish contact with the B. C. Medical Centre. In conclusion, 
he thanked the Minister- for appearing before Council this evening. 

MOVED by Aid. Rankin, 

THAT the B.C. Metiical Centre be asked to appear before Council, 
as soon as j-casonably possible, to give definitive answers to ques- 
tions rogartiing the size of the Shaughnessy development, the types 
of new structures to be built on the site, plans for retaining the 
present buildings and other such pertinent information as the 
City's Planning Department may request of them. 

FURTH1]R THAT the interested Citizens groups be invited to 
attend this meeting. 

- CARRIED UNANIMOUSLY. 


During consideration of the forego Lnc) matter, Altlerman Cowio 
left the meeting. 


MANA(.-,HR ' S , ■ DEPARTMENT AND OTHER REPORTS 

A. MANAGI'IK'S GENERAJ, Rl';POUT 
1''1':BRUARY 21, ] 075 . 


Works and Utility Mattc^rs 
(February 21, 197 5) 

Council considered this report, which contains two clauses, 
idc^ntifiod a:; follows: 

el. 1. l,(^-i;u^ o\ Portion ol (Iranvilh- SIi<mM, South ol 

/t)tli AvtMUio. W(-;;l 10 i''<-(-l ol l,ot 17, Hlock li, 
D.I,, n H . 

C\ . 7 . Comn-r:; i on I'lmi i net-r i iig Radio .Sy.slctii. 
The Counci I t cicik act icm as to 1 lows: 

cont ' d . . . . 
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BOARD OP ADMINISTRATION 


PROPERTY MATTERS 


JULY 10. 1970 


The Board considered matters pertaining to Properties and submits 
the following report. 


RECOMMENDATIONS 

1. Acquisition for Replotting S.E. Sector 
6658 Toderick Street 

The Supervisor of Property and Insurance reports as follows: 

"Lot 7, Block N5g of SW% of D.L. 339 being 6658 
Toderick Street is required for replotting purposes in 
connection with the plan of development for the S.E. 
Sector approved by City Council, June 21, 1968. 

These premises comprise a one-storey frame dwelling 
with a main floor area of 7^8 sq. ft. erected in 1939 
on a site 32' x I3O' zoned RS-1. The dwelling contains 
four rooms, five pl-umbing fixtures, has a patent 
shingle roof, shakes on the exterior walls, a concrete 
foundation and is heated by an automatic oil furnace. 
While structurally sound this building has been 
poorly maintained. Said building is occupied by 
the owners. 

On September Zl\., 1968, City Council approved the expro- 
priation of this property as per Item Ij., Property 
Matters, September 20, 1968, the owners, James T. and 
Mary Sturrock, having refused an offer of $11,000.00. 
Shortly thereafter it became necessary for the City 
Engineer to construct a sewer across the rear portion 
of the property. Because the owners would not permit 
City crews to enter upon the property, application was 
made to the Court on November 28, 1968, for an order 
to place the City in possession of the rear portion of 
the property. A Warrant of Possession was issued 
pursuant to the Order and is in the Sheriff's hands. 
Under this order City crews were able to complete the 
required works. Said Warrant applies to all of Lot 7. 

Subsequently, the whole of the property was required 
for consolidation with other lots in the area in 
connection with the new plan of subdivision. Further 
to Item I)., Property Matters, January 3* 1969, confirmed 
by Council January li|, 1969, the Corporation Counsel 
was authorized to apply to the Court for a Vesting 
Order. Such order was granted on January 28, 1969, and 
the City later obtained title to the property. It was 
agreed with Mr. Stixrrock, who attended the hearing, 
that he could remain in possession of the dwelling 
until the end of June 1969 so that his children would 
not have to change schools in mid-term. 

On April 1, 1969, City Council approved an increased 
offer of $13,125.00 for this property as per Item h,, 
Property Matters, March 28, 1969. It was noted that 
in the light of subsequent sales a higher value was 
indicated and the City Solicitor had suggested that 
such increased offer would strengthen the City's position 
in the event of an arbitration. 
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Works and Utility Matters 
February 21, 19 75 (cont'd) 

MOVED by Aid. Bowers, 

THAT the recommendations of the City Manager, contained in 
clauses 1 and 2 of this report, be approved. 

- CARRIED UNANrMOUSLY. 

Finance Matters 
(February 21 , i')T^ ) 

Council considered this report, which contains three clauses, 
identified as follows: 

Cl . 1. Britannia Community Services Centre - Advance 

Against 1975 Operating Budget. 
Cl . 2. Planning Department - Staffing. 
Cl . 3 . Tender Awards . 

The Council took, action as follows: 

MOVED by Aid. Bowers, 

THAT the recommendations of the City Manager, contained in 
clauses 1 and 2 of this report, be approved and clause 3 be 
received for information. 

- CARRIED UNANIMOUSLY 


Property Matters 
' (February 21, 1975 ) 

j Council considered this report, which contains two clauses, 

identified as follows: 

Cl . 1. Tender for I, case - Parking Site. I^ot B, Block 113, 
D.L.541, Situated South-West Corner of Seymour and 
Drake Streets 

Cl . 2. Demolitions. 

I The Council took action as follows: 

MOVED by Aid. Bowers, 

THAT the recommendations of the City Manager, contained in 
clause 1 of this report, be approved and clause 2 received for 
in formation . 

- CARRIED UNANIMOUSLY 

B . DEPARTMENT GENRRAI, REPORT 
FEBRUARY 21 , 1975 . 


Works and Utility Matters 
(February 21 , 1975) 

West Broadway Improvement 
Project. (Clause 1) 

MOVED by Aid. Vol rich, 

THAT the recommendations of the City Engineer contained in 
this clause be approved. 

FURTHER THAT the following be added as recommendation (C) : 

"(C) Th<it, should the Local Improvement pro ject not bo approvoti . 

the trees bo used in and chanjed to the Park Board's regular 
prograiraiies . " 

- CARRIED UNANIMOUSLY 
con t ' li . 

/ 
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MANAGER'S, DEPARTMENT AND OTHER REPORTS (cont'd) 

Building and Planning Matters 
(February 21, 1975) 

Gastown Historic Area - Economic 
Study (Preliminary results) 

MOVED by A.lci. Bowers, 

THAT til It; cLausi.^ bo roce i voil for in format ion. 

- CARRIED UNAN I M(X:S L. V . 
For Council action with respect to Report C, see page 4. 


Report from Standing Committee 
on Flousing and Environment. 
(February 13, 19 75) 

Council considered this report, which contains throe clauses, 
identified as follows: 

1. Public Housing Corporation 

2 . Dogs 

3. Comprehensive Report on Pollution - Background Information 


The Council took action as follows: 


Public Housing Corporation 
(Clause 1) 


MOVED by Ala. Harcourt, 

THAT the recommendations of the Committee contained in this 
clause be approved. 

FURTHER THAT the Mayor and the Chairmen of the Standing Com- 
mittees of Finance & Administration and Housing & Environment be 
appointed as Council representatives on the Board of Director:; of 
the Vancouver Public Housing Corporation. _ (-;v^y^f^]; jp]^ UNANIMOUSLY 


Dogs (Clause 2) 


MOVED by Aid. Harcourt, 

THAT the I'esolution of the Committee contained in this 
clause be received for information. 

FURTHER THAT recommendation III of the Committee contained 
in this clause be deleted and that the remaining recommendations 
of the Committee be approved. 

- CARRIED UNANIMOUSLY 

Comprehensive Report on Pollution 
- Backt-jround Information (Clause J) 


MOVED by Aid. Harcourt, 

THAT this clause bo roceivoti for information. 

- CAKRI VA^ UNAN 1 MOUSLV 

. Report f iHini Sl.iiuiing Commit (ih> 
on Fin. nice .iiui Aiiiii i ii i I r.i I itni. 
(I''el)ru,irv I i, l'>75) 

Council considered this roptnl, which conlaiiis four i'iaiu;e:;, 
idenlified as follows: 


cont ' d 


Regular Council, February 25, 1975 Ifi 

MANAGER'S, DEPARTMENT AND OTHER REPORTS (cont'd) 

Report from Standing Committee 
on Finance and Administration 
(February 13, 1975) (cont'd) 

Cl . 1. Archives Advisory Group. 

Cl . 2. Budget Review Procedures. 

Cl . 3. Site for Multicultural Centre. 

Cl . 4. Shaughncssy Hospital Citizens Advisory Committee. 

The Coimcil took action as follows: 

Archives Advisory Group 
(Clause 1) 

MOVED by Aid. Vol rich, 

THAT tlie resolution of the Committee contained in this 
civiuse bo ap[ircivod. 

I'UKTHER THAT Iho momhors of the Archives A(.tvis(.)ry GrouiJ bc^ 
invited to the Civic dinner. 

- CARRIED UNANIMOUSLY. 

Budget Review Procedures 
(Clause 2) 

MOVI'I) by A 111. Vol r ich, 

THAT the recoinmend.i L i (mi ot I he Committee cont.aiiietl in tlii:3 
clause be ap[>roved. 

- CARRIED UNANIMOUSLY 

Site for Multicultural 
Centre (Clause 3) 

MOVED by Aid. Vol rich, 

THAT the recommendation of the Committee containetl in this 
clause be approved. 

- CARRIED UNANIMOUSLY 

Sliauqhnessy Hos[>ital eVit i ;'.ens ' 
Advisory Committee (Clause 4 ) 

MOVED by Aid. Bird, 

THAT no action be taken on the request of the Shauyhnessy 
Hospital Citizens' Advisory Committee for funds. 

- CARRIED UNANIMOUSLY 
For Council action with respect to Report III, see page 9. 


Report from Standing Committee 
on Commimity Services 
(February 13, 1975) 

Council considered this report, which contains three clauses, 
identified as follows: 

Cl . 1. Grant Request - Rod Door Recreation Department -$l,8(->0. 
Cl . 2. Grant Request - Franciscan Sisters of the Atont^ment 

Day Care Centre . 
Cl . 3. Canada Safeway Development and Shell Service Station 

Conversion Car Wash - 4lKt Avenue and Dunbar Area. 

The Council look action as lollows: 


con t ' d 
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MANAGER'S, DliPAlH'MKN'r AND OTIll'IR I^MI\-)RTS (cont M) 


Report from Standing e'omin i t tot^ 
on Community Services 
(February 13, 1975) (cont'd) 

Grant Request - Red Door 
Recreation Department (Clause 1) 

MOVED by Aid. Rankin, 

THAT this clause be received for information. 

- CARRIED UNANIMOUSLY 

Grant Request - Franciscan Sisters of 
the Atonement Day Care Centre (Clause 2) 

MOVED by Aid. Rankin, 

THAT the recommendation of the Committee contained in this 
clause be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 

Canada Safeway Development and Shell 
Service Station Conversion Car Wash - 
41st Avenue and Dunbar Area (Clause 3) 

MOVED by Aid. Rankin, 

THAT recommendations 1(b), II (a), (b) , (c) , (d) , (e) and 
(f) of the Committee contained in this clause be approved after 
amending recommend^ition (e) to read as follows: 

"(e) THAT Safeway be required, pursuant to its verbal undertaking, 
to confirm in writing to the City, when its properties on 
40th Avenue will be sold." 

- CARRIED UNANIMOUSLY 

underlining indicates 
amendment 

NOTE: Council took no action on recommendation 1(a). 

V. Report from Standing Committee 
on Planning and Development 
(February 18, 1975) 

Neighbourhood improvement Program - 
1975. (Clause 1) 

MOVED by Aid. Bowers, 

THAT the action of the Committee in this clause be approved 
after amendment to read as follows: 

"Tlie Committee requested the Director of IManning, in consul- 
tation witli the Directt^r of Soc-ial Planninci , to submit to Council 
ill tlic near future , a report with recommendations on selection of 
N.E.P. areas taking into account the various representations made 
tonight. This report to include: 

(a) Ivocommondations on stall required to implement N.I.I'. 
Procirams in thc^ selected area .nid source of lun(Jin<j; 

(b) Sugcie.'". t i on:; I o (.'onncil on iicLioiis which could be l.ikcMi 
Ln I hosi^ ar(M.s not c:!io:;en for N.I .1'. P rotj r.im:; lot i')7'). 

Tn addition, the Director ol Planning, i ii consu 1 tat ion w i tii 
the Directoi: of Social Plann ing], be instructed to re^iort to tlu^ 
Stand in<i Committee on Planning and Development on local area planniiM 
staff inc! and priorities." 

- CARRIED UNANIMOUSLY 


underlining indicates 
a"i.endTnent 


cont ' d 
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MANAGER'S, DEPARTMENT AND OTHER REPORTS (cont'd) 


G.V.R.D. Matters 

Alderman Boyce referred to a report in the newspaper that 
the Planning Committee of the G.V.R.D. has deleted from its bud- 
get the sum of $35,000 required to finish the Airport Planning 
Study. This would mean that the social impact and noise studies 
would not be completed. The Alderman requested the City's repre- 
sentatives to urge the G.V.R.D. to re-consider its decision in 
this matter. 

There was tiiscussion on the need for alt:oi'naLos l"oi' Ccnmci 1 's 
representatives on the t'l.V.R.D. 

MOVED by Aid. Rankin, 

THAT Vancouver (."iLy Council approach the Minister of Municipal 
Affairs with the request that he make provision for alternates for 
G.V.R.D. members, these alternates to have full voting privi- 
leges when substituting for a member. 

- CARRIED UNANIMOUSLY 

The Mayor advised that he has received suggestions for a 
number of possible sites for the new G.V.R.D. headquarters and 
asked any members of Council who may have suggestions re suitable 
sites to advise him. 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Harcourt, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Rankin, 

THAT the rei)ort: o I." the Cc^mmittee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


BY-LAWS 


1. BY-LAW TO AMEND BY-LAW NO. 4 550, 
B EING THE LICENSE BY-LAW 

MOVED L)y AJd. Rankin 
SECONDED by Aid. Harcourt 

THAT t.lie By-law be introduced and read a l:irst time. 

- CARRIED UNAN rMOUSLV 

The By-law was re. id a first time and the Presiding Officer 
declared the l^y-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Rankin 
SECONDED by Aid. Harcourt 

THAT the By-law be given second and third readings and the 

Mdiyor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

MOT! ONS 


Notice of Mot ion was given of the following motion on 
February 18, 1975, and action was taken this day as follows: 


cont ' d 
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MOTIONS (cont'd) 
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1. Future Planning & Development: 
Burrard Inlet Waterfront 


MOVED by Aid. Sweeney, 
SECONDED by Aid. Kennedy, 

THAT WHEREAS unco-ordina ted planning and development is 
continuing on the Burrard Inlet Waterfront, i.e. 

Proposed Cross-Inlet Ferry (Provincial Government) 

Vanterm (National Harbours Board) 

Urban Demonstration Project (City of Vancouver - Dick Mann) 
Marathon Project 200 (C.P.l^.); 

AND WHEREAS grave concern has been expressed as to future 
marine and air traffic safety; 

THEREFORE BE IT RESOLVED THAT the City of Vancouver request 
the Vancouver Port Authority to convene a meeting of concerned 
parties to discuss future development and planning activities 
in Burrard Inlet. 

(deferred) 

MOVED by Aid. Bowers, 
SECONDED by Aid. Harcourt, 

THAT Council approve the above motion in principle and 
defer it for consideration to the February 27th meeting of the 
Planning and Development Committee, when the Committee is con- 
sidering waterfront planning. 

- CARRIED UNANIMOUSLY 

2 , 821 Drake Street 

MOVED Aid. Rankin, 
SECONDED by Aid. Harcourt, 

THAT WHEREAS complaints have been received with respect to 
the condition of the building at 821 Drake Street; 

AND WHEREAS the Director of Permits and Licenses has carried 
out an inspection of the building and advises the building is 
still in an unsightly and unkempt condition; 

THEREFORE BE IT RESOLVED THAT Council request the Director 
of Permits and Licenses to submit a full report on the premises 
with a view to Council considering a resolution under Section 
324A to declare the building a nuisance but giving an opportunity 
to the owners to make representations before Council, before any 
final action is taken. 

- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 10:00 p.m. 


The foregoing are Minutes of the Regular Council Meeting 
February 25, 1975, adopted on March 11, 1975. 




Manager's Report, February 21, 1975 (WORKS - 1) 

WORKS & UTILITY TIATTERS 
CITY ENGINEER'S REPORT 

RECOMMENDATIONS : 

1. Lease of Portion of Granville Street, South of 70th Avenue, 
West 10 Feet of Lot 17, Block 13, D.L. 318 


The City Engineer reports as follows: 

"The owner of Lot 17, Block 13, D.L. 318, has applied for a development 
permit to construct an office building with dwelling units above. The building 
line along Granville Street provides for the west 10 feet of this lot to be 
dedicated for road. The owner has agreed to dedicate this 10 feet of his lot 
for street on the condition that the area be leased back for a period of 10 
years. 

I RECOMMEND that the west 10 feet of Lot 17, Block 13, D.L. 318 be 
established for road and then the said 10 feet be closed, stopped up and leased 
to the owner of said Lot 17 subject to the following conditions: 

(a) The term to be 10 years subject to a six month notice of cancellation 
if the area is required for municipal purposes. 

(b) The rental to be a nominal $10 for the term. 

(c) The owner be permitted to use the 10 foot strip for textured 
concrete surfacing, a concrete block wall, and three water filled containers for 
water lilies. 

(d) At the termination of the lease, all improvements on the lease area 
to be removed at the lessees account and to the satisfaction of the City Engineer. 

(e) The agreement to be satisfactory to the Director of Legal Services 
and the City Engineer." 

The City Manager RECOMMENDS that the foregoing be approved. 


2 . Conversion Engineering Radio System 
The City Engineer reports as follows: 

"On October 22, 1974, City Council approved that a Consulting Engineer be 
engaged to prepare the design and specification for the conversion of the Engineer- 
ing Radio System to repeater operation. 

The firm of Hoyles Niblock & Associates Ltd. has many years of experience in 
the design, specification and supervision of radio systems in both Canada and 
foreign countries. They estimate that their fee for designing the system and 
preparing the specification will amount to approximately $8,000. The Company also 
offered to supervise the construction and installation of the equipment for a fee 
of 9% of the installed cost or approximately $3,000. Using the Consultants to do 
the supervision would be beneficial in two ways: 

a) the Company would be responsible to see that the Contractor installed the 
system to their specification and 

b) Engineering Department personnel will be relieved to work on the new Police 
Communications System. 

The Supplementary Capital Budget estimates provide for the supervision fee 
whether done by the Consultant or by the Engineering Department. 

I RECOMMEND that Hoyles Niblock & Associates Ltd. be engaged to design and 
prepare specification for "repeater operation" radio system and to supervise the 
construction and installation of equipment at a fee of 9% of the installed cost." 

City Manager RECOMMENDS the foregoing recommendation of the City Engineer 
be approved. 


FOR COUNCIL ACTION SEE PAG£(S)i.8Qj. 
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Manager's Report, February 21, 1975 (FINANCE-1) 


FINANCE MATTERS 


RECOMMENDATIONS 


!• Britannia Community Services Centre - 
Advance Against 1975 Operating Budget 


The Director of Finance has submitted the following report: 

"In December, 1974 City Council approved interim operating funds for the 
months of January and February, 1975 for the Britannia Community Centre Society, 
j in the amount of $6,600, pending receipt of the 1975 Operating Budget of the 
Britannia Community Services Centre. It was hoped at that time that the Britannia 
budget could be approved by Council prior to the end of February, 1975. 

' The total Britannia report, involving segments from the Britannia Society, 

the Park Board, the Library Board, Social Planning Department, Finance Department, 
etc., will not be ready for Council consideration before the end of February and 
in fact, is complicated enough that it may well be towards the end of March before 
it is submitted to the Finance and Administration Committee. Preparation of the 
report is proceeding on a high priority basis on the part of all persons involved. 

Inasmuch as it will probably be April before Council finally approves the 
structure, cost sharing, and budget, I propose that the City advance further interim 
operating funds to the Britannia Society for the administration of the Centre, for 
the months of March and April, 1975. Mr. Michael Clague, the Executive Director, 
I has submitted an interim budget for March and April largely based on his proposed 
I 1975 budget. Some items are not appropriate on an interim basis and I have deleted 
! them from the recommendation I am proposing to Council. 

Attached is the detail of the interim budget recommended for March and April. 
The items under 'Buildings and Grounds' (excluding rent) are the Society's cost 
sharing obligations under the agreement with the School Board wherein the School 
Board handles the janitorial, maintenance and utility work. The $1,600 shown under 
'Program Services - Community Relations' is unsupported by specific detail but 
appears to refer to the newspaper put out by the Centre and other program activities. 

All of these costs will have to be properly accounted for by the Society under 
the proposed Operating Agreement with the City, that will be the subject of Council 
consideration in March and April. 

! Recommendation 

It is RECOj^MENDED therefore that the sum of $15,245 be advanced to the Centre 
to cover administrative costs for the months of March and April, 1975 pending 
consideration of the 1975 Operating Budget of the Britannia Community Services 
Centre by the Finance and Administration Committee." 


The City Manager RECOMMENDS approval of the recommendation 
of the Director of Finance. 


2 . Planning Department - Staffing 

Background 

(^n July 9, 197U, City Council approved the followinp, recommend. i- 
t ions : 

"A pT'of ensional librarian be hired at a feo of ai^ivrox i ma t o ! v 
Or., 000 . 00 , to catalogue the existing library, establish a 
library routine, and train a staff member to operate the 
library and maintain the cataloguing and indexing. 


Manager's Report, February 21, 1975 (FINANCE 2) 


[ To operate the Library (estimated 50% time available) and 

j to assist the Administrative Officer with control of 

supplies and various budget matters, one (1) Clerk II 
position be established and that the workload and effective- 
ness of this position be evaluated 12 months from date of 
appointment . " 

"As noted in Section B above, a Clerk II position be 
established in the Research Section, to work part time 
with the Library, and assist the Administrative Officer 
with supplies and budget matters." 

The report further authorized $3,638 as salarv and fringe benefits 
for the above Clerk II position in 197U, and $8,733 in 1975. 

Recent Developments 

Because the consultant requires a person with libr^ary background to 
assist in the cataloguing, culling and initial library establishment, 
a suitable candidate who could al so ful 1 ill the clerical requircrncn I .'i 
has net been available. The delay caused by 1 he extensive search lop 
such an individual has resulted in further deterioration of tiie 
departmental librarv. 

Discussions with the cons\jltant have indicated tliat the most jMMct ical 
solution at this time would be to obtain additional outside lielp wi rh, 
librarv experience, to aid in the initial establisliment of the librarv 
and related systems. When the initial work is complete, the Clerk TI 
will be hired, probably in August, 1975. Yov the balance of the vear, 
tlie consultant would be retained for one-half day per week, to train 
the Clerk II and to catalogue incoming material. 

The addition of a junior library consultant would cost approximately 
$5,000, while the authorized salary appropriation for the Clerk II 
is $5,8?? to August 31, 1975. Consequently, retaining a junior con- 
sultant would represent no increase in cost over the previously 
approved resolution. 

The Comptroller of Budgets advises that if this report is approved, the 
necessary funds will be made available in the department's 1975 budget. 

Recommendations 


The City Manager RECOMMENDS: 

1. That a further $5,000 be authorized for library consultant 
technician assistance; 

?. That the Clerk II position recommended on Julv 9, 197U, be deferred 
until the library has been satisfactorily established. 


INE*ORMATION 


3. Tender Awards 


The Purchasing Agent reports as follows: 


"In accordance with Council policy contracts for the following supplies were 
awarded by the City Manager/ authorized City Officials: 


Continued 
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Board of Administration, July 10, 1970 .... (PROPERTIES) 
Item No. 1 cont 'd 


It should be noted that Mrs. Mary Sturrock, owner of one- 
half interest in the property in joint tenancy with her 
husband, has accepted her ^0% share of the net proceeds 
from the City's offer of $13,125.00. 

Efforts to effect a settlement with Mr. Sturrock have been 
unsuccessful and he has refused to give up possession 
unless he is paid the sum of $11,200.00 representing his 
S0% share of the compensation. This amount is considered 
to be excessive. He has also refused to accept alternative 
accommodation which was offered in late 1969. 

As it is evident that Mr. Sturrock will not give up 
possession on a voluntary basis and because the property 
should now be cleared to meet the phasing of the sales 
programme in the replotting area the City Solicitor re- 
quests authority to instruct the Sheriff to proceed with 
the execution of the Warrant of Possession with respect 
to the whols of the property. 

RECOMMENDED that the Corporation Counsel be authorized to 
take the appropriate action necessary to obtain vacant 
possession of this property." 


Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 


The Supervisor of Property and Insurance reports as follows: 

"On April lij., 1970, City Council received a report of 
the Board of Administration (Item 2, Property Matters, 
April 10, 1970) concerning the acquisition of the properties 
listed below, wherein it was recommended: 

a) that the total purchase price of $65,000.00 be 
confirmed as representing due compensation for the 
property to be acquired. (This amount covers all 

13 lots listed below, 11 being expropriated previously 
plus the 2 lots shown in Item (b ) following.) 

b) that the Corporation Counsel be authorized to ex- 
propriate Lot 12, Blk. 4, South Portion of NW^ D.L. 
335 and Lot 9, Blk. 21, D.L.'s 330 and 331 in 
accordance with the Resolution for that purpose sub- 
mitted under 'motions' be passed. 

c) that Mr. E.G.E. Todd be appointed as the City's 
nominee to the Board of Arbitration to be constituted 
to determine the amount payable to the owner by 
reason of said expropriation. 

Council agreed to defer consideration of this matter 
pending the hearing of a delegation from J.S. Wood 
Realty Ltd., as requested. 

The properties in question are described as follows: 


2. 


Acquisition for Replotting - S.E. Sector 


continued . . . / 3 
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Manager's Report, February 21, 197 5 (FINANCE 3) 

Clause #3 Continued 
Portable Flow Meters- 

Clay Paving Bricks and Interlocking Paving Stones. 

Supply and Installation of an Intercom System for Equipment Building and 

Service Station at Manitoba Yards. 
Creosote and Salt Treated Lumber. 
Salt and Creosote Treated Lumber. 
Cast steel Trench Jacks. 

Copies of the details of these Tender Awards are attached. 

The City Manager submits the foregoing report for Council's Information". 


FOR COUNCIL ACTION SEE mi[S)23£ 
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! 

i PROPERTY MATTERS 


RECOMMENDATION 

1. Tender for Lease - Parking Site, Lot B, Block 113, 
D.L. 5^1 ; Situated South-West Corner of Seymour & 
Drake Streets 


The Supervisor of Property & Insurance reports as follows :- 

"Lot B, Block 113, D.L. 541; situated S.W. Corner of Seymour and 
Drake Streets was originally purchased as part of the Granville 
Street Bridge Approaches and has been utilized as a parking site 
since that time. The area will accommodate approximately 100 cars, 
is black-topped, and operators of the lot have been selected by 
tender under varying lease terms since July 1st, 1958. The current 
three-year lease will expire on February 28th, 1975, and tenders 
were called for operation of the site for a one-year term, from 
March 1st, 1975, to February 28th, 1976, thereafter on a year-to- 
year basis, subject to six-month's notice of cancellation. 

Leach Holdings Ltd. (previous lessee) submitted a tender at a flat 
rate of $1,200.00 or 65% of the gross receipts, whichever is the 
greater. Leach Holdings Ltd. are the holding company of the Cecil 
Motor Hotel and now pay to the City of Vancouver under the current 
agreement, $1,050.00 per month or 65% of the gross receipts, which- 
ever is the greater. 


RECOMMENDED That the tender from Leach Holdings Ltd. in the amount 
of $1,200.00 per month or 65% of the gross receipts, whichever is 
the greater, be accepted for the lease term March 1st, 1975, to 
February 28th, 1976. The lease shall be drawn subject to the terms 
of tender call and to the satisfaction of the Director of Legal 
Services . " 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Property & Insurance be approved. 


INFORMATION 


2. Demolitions 


The Supervisor of Property & Insurance reports as follows :- 


"I have received and opened quotations from various contractors 
for demolition of the structure listed below and have awarded 
the contract to the low bidder as noted :- 


Property 


Project 


Successful 
Bidder 


City To 
Pay 


Code No, 


6262 Frontenac St. Family 
Lot 38, Blocks 3 & Housing 
4, D.L. 339 NE3s , Project 


John 
Bulych 


$ 845.00 4905/182 


The City Manager has confirmed the above contract and submits the 
foregoing report of ttie Supervisor of Property & Insurance to 
Council for INFORMATION. 


FOR COUNCIL ACTION SEE PAGE(S) iJ.8.( 


Department Report, February 21, 1975 "(WORKS - 1) 

WORKS & UTILITY MATTERS 

RECOMMENDATION ; 

1 . West Broadway Improvement Project 

The City Engineer reports as follows: 
"Background 

On October 22, 1974, Council approved the reconnnendation contained in the 
Director of Planning 's and the City Engineer's report dated October 7, on the 
West Broadway Improvement Project. 

This included, in part, recommendation A - 'That the design proposals be 
approved as shown and that the initiation of Local Improvement proceedings 
be authorized' . 

Present Position 

The project is scheduled to come before the Court of Revision on March 25, 
along with a construction contract award recommendation to Council, subject to 
the approval of the local improvement. If the local improvement and the contract 
award are approved March 25, construction will start in April with the hope of 
substantial completion by July 1, to coincide with the Greek Community 
Celebration and Canada Day. 

The major part of the physical improvement to the West Broadway area will 
be the planting of 166 linden and 52 oak trees. • 

In order to plant trees before the growing season, at the most economical 
cost, planting must start immediately after the Court of Revision and be completed 
before the end of April. If the trees are not planted at this time, they cannot 
be planted until the fall unless they are specially prepared at a substantial 
cost increase. 

The Park Board has 52 trees in their nursery which are available for this 
project, with the additional 166 trees being held at a local nursery for the City. 

The Park Board can start planting trees immediately after the Court of 
Revision on March 25, provided the local improvement is approved. In this way, 
the maximum number of trees can be planted in April before the growing season. 

The estimated cost of the additional 166 trees is $26,000. 00. Should the 
local improvement not be undertaken, the trees can be used in, and charged to, 
the Park Board's regular programs. 

Under Section 498 of the Vancouver Charter, Council may designate this 
cost to form part of an anticipated local improvement. 

Recommendat ions 

The City Engineer RECOMMEiroS that: 

A. Council approve the purchase of 166 trees at an estimated cost of $26,000. 00. 

B. Council designate this cost to form part of the anticipated local 
improvement for the West Broadway Improvement Project scheduled to 
come before a Court of Revision on March 25, 1975." 


FOR COUNCIL ACTION SEE PAGE(S),iB:i, 
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Department Report, February 21, 1975 


(BUILDING - 1) 


BUILDING AND PLANNING MATTERS 


INFORMATION 


1 


Gastown Historic Area - Economic Study (preliminary results) 


The Director of Planning reports as follows: 

" In 1971, at the request of City Council, the Provincial Government designated 
'Gastown' as an Historic Area. In support of the preservation efforts, the 
City undertook several capital improvment programs and encouraged private 
investments in the Area. During the latter part of 1974, the City Planning 
Department started an economic evaluation of Vancouver's restoration efforts 
in the 'Gastown Historic Area' . 

An economic evaluation of the private and public investments in an attempt 
to assess the economic costs and benefits must, at this time, be exploratory 
in nature. The data-gathering process is still continuing. (A compre- 
hensive report will be released later this year). Nor is there, yet, a commonly 
accepted method of evaluating these returns. Quantifying the unique and 
highly personal benefits of preservation in Gastown is impossible. 

Certain economic trends are already clearly apparent, however, and these 
are submitted for the information of Council. 

The revival of Gastown shows up in various directions: 

- From 1965 to 1974, the number and value of building permits for 
the Historic Area showed steady systematic increases, while City- 
wide permits showed only a moderate gain. (Gastown increase, 2,900%: 
City wide increase, 59%. 

- Overall assessment (land and improvement) increased nearly 35 per cent 
between 1965 and 1971, rental assessment by 59% and taxes derived from 
these higher assessments increased by 41% . (These figures will be 
compared to other areas in the final report). 

- The value of the property market transactions also showed a steady 
increase from $117,000 in 1964 to $3,600,000 in 1974, indicating 

the renewed interest in the area. The average value of each property 
market transaction increased from $29,000 in 1965 to $515,000 in 1974, 
which is reflected in the capital appreciation of land and buildings 
and the continued improvements of buildings in the area. 

The rejuvenation of the area however has accentuated the problems of 
providing low- income housing. Between 1966 and 1974, nearly 400 low- 
income units were lost due to stricter enforcement of fire and health codes 
and conversion to office buildings. 

The available evidence and additional, but still incomplete, data indicate 
that Gastown is becoming a successful project in economic terms. 

The foregoing is submitted for the INFORTmATION of Council . " 


FOR COUNCIL ACTION SEE PAGE(S^^. - 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON 

HOUSING AND ENVIRONMENT 


February 13, 1975 

A meeting of the Standing Committee of Council on Housing and 
Environment was held in the No. 1 Committee Room, Third Floor, City 
Hall, on Thursday, February 13, 1975. 

PRESENT: Alderman Harcourt, Chairman 

Alderman Bird 
Alderman Boyce 
Alderman Cowie 
Alderman Rankin 

CLERK: R. Demofsky 


The Minutes of the meeting of January 30, 1975, were adopted. 
RECOMMENDATION : 

1 . Public Housing Corporation 

Submitted for the Committee's consideration was a Manager's 
report dated January 30, 1975, on the City of Vancouver Public Housing 
Corporation. The report stated as follows: 

"The City Manager reports as follows: 

The following report has been received from the Director of Legal 
Services : 

'I wish to advise that on January 7, 1975, the City of Vancouver 
Public Housing Corporation was incorporated pursuant to the pro- 
visions of the Companies Act to carry on the business of public 
housing within the City. A copy of the Memorandum and Articles 
is on file in the City Clerk's Office. 

At present, as the sole subscriber to this company, I am the 
only member and the only Director. 

Before any activities are undertaken by this company, I would 
recommend that Council appoint the Directors, and I would sug- 
gest that the Board of Directors should include the Director of 
Finance . 

At present, both the records office and the registered office 
are situate in my department, but I would recommend that Coun- 
cil be asked to authorize me to appoint an outside firm of sol- 
icitors to be the records office and the registered office. 
This, you will recall, was done in the case of Harbour Park De- 
velopments Ltd. , and for a very moderate annual fee, we can re- 
tain the outside law firm not only to attend to the immediate 
details such as company seal, share register, minute books, etc., 
but also the recurring requirements in the Act with resp^ect to 
filing of notices of annual meetings. Directors' meetings, trans- 
fers, etc. This would also have an added advantage in that it 
would obviate the necessity of a member of my department stay- 
ing completely familiar with all the changes in the Companies 
Act for the benefit of one company. ' 

I RECOMMEND that the foregoing report of the Director of Legal Ser- 
vices be approved. 

It is noted that the Greater Vancouver Non-Profit Housing Corpora- 
tion has the following Directors: Mayor Evers , Mayor Andrews, Dir- 
ector Kelly, Mr. George Carlisle and Mr. Frank Bunnell. It is the 
opinion of G.V.R.D. staff that this structure is an appropriate 
vehicle for managing the affairs of the corporation. 
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It is therefore RECOMMENDED that the Board of Directors of the Van- 
couver Public Housing Corporation consist of three members of Coun- 
cil, the City Manager, the Director of Finance and the Director of 
Legal Services." 

Following brief discussion, it was, 

RECOMMENDED, 

THAT the recommendations outlined in the above Manager's 
report on the City of Vancouver Public Housing Corporation 
dated January 30, 1975, be approved. 


RECOMMENDATION AND INFORMATION ; 
2. Dogs 

"Council on July 9th, 1974, endorsed the following recommendation 
of the Standing Committee on Waterfront & Environment at its 
meeting of June 27th, 1974: 

'THAT the Director of Permits & Licenses prepare a com- 
prehensive report for submission to the Committee by 
the end of September, 1974; such report to include: 

A. Review of pound fees, with particular emphasis 
on escalating fees for. dogs who are impounded 
on more than one occasion. 

B. The results of the study to be undertaken by 
representatives of the Department of Permits 
and Licenses and the Board of Parks and 
Recreation, on the use by trained pound staff 
of tranquilizer guns on vicious animals.'" 

Submitted for the Committee's consideration was a report from 
the Director of Permits and Licenses dated October 31, 1974, on dogs. 
This report, which is on file in the City Clerk's Office, outlined 
such subjects as license fees, control of vicious dogs, enforcement, 
educational approach, license requirements, females in heat, and other 
by-law amendments, and concluded with twelve recommendations. 

The Director of Permits and Licenses reviewed this report with 
the Committee Members and following this, the Committee heard the 
following delegations: 

Mr. Patrick F. Graham 

Mr. Graham submitted a brief containing recommendations for the 
improvement of the environment by the application and enforcement 
of more stringent laws governing the keeping for sale, gifting 
of animals, birds, reptiles, domestic or imported. (This brief 
is on file in the City Clerk's Office.) 

Mr. S.G.N. Presley - Federation Of Independent Dog Owners 

During Mr. Presley's oral presentation he noted that more dog 
control was . required. Dog patrols were very important in Stanley 
Park where dogs were presently harming other animals. He agreed 
with the escalating impounding fee schedule as outlined in the 
above noted report of the Director of Permits and Licenses. Fines 
must be levied against the owner, and the dog should be impounded 
only if it is considered dangerous, or if the owner cannot pay 
the fine. He outlined the possibility of tattooing dogs for 
identification purposes. In conclusion he emphasized the importance 
of low-cost spay and neuter clinics, and the importance of an 
education program. Also that all pound officials must be fully 
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trained. The Committee noted that the City was in the process of 
constructing a new pound, and the matter of including a low-cost 
spay and neuter clinic in the facility was raised. 

The Director of Permits and Licenses advised of an addendum to 
his above noted report which would be submitted to this Committee 
in the very near future, and which recommended that one full-time 
pound officer be assigned to Stanley Park. 

Mr. C.J. Homes, Secretary-Manager, S.P.C.A . 

Mr. Homes submitted a brief which is on file in the City Clerk's 
Office and which touched on such items as animal control, sociolog- 
ical structure, control of thei pet population, comments by elected 
officials, law enforcement and members of the public, and looking 
into the future. In conclusion Mr. Homes advised that the B.C. 
S.P.C.A. would be building a low-cost spay and neuter clinic to 
cover the 4 municipalities in the lower mainland. 

Mr. L. Lesage, Park Board 

Mr. Lesage expressed frustration with the lack of authority to 
control dogs that park personnel presently have. He advised of 
situations where a dog is picked up and taken to the pound one 
day, and is right back in the park the following day. Further, 
that people ignore the "No Dogs Allowed" signs in the park. Presentl 
the park does not have a full time dog patrol. 

Mrs. Katherine M. Kent, Marpole-Oakridge Community Newspaper 

Mrs. Kent submitted a brief which reiterated several of the above 
noted points and, in essence, was in agreement with the recommenda- 
tions outlined in the report of the Director of Permits and Licenses. 
(This brief is on file in the City Clerk's Office.) 


RESOLVED, 

THAT the above noted briefs and report from the Director 
of Permits and Licenses on dogs, dated October 31, 1974, 
be received. 

RECOMMENDED, 

I. THAT the Pound By-law be amended to provide an escalating 
scale of fees for dogs which have been impounded during a 
calendar year, as follows: 

$15.00 for the first time a dog is impounded 
30.00 " " second " " " 
4 0.00 " " third " " " 
50.00 " " fourth and subsequent times. 

II. THAT the Pound By-law be amended to provide for the sale 
price of a dog to be the amount of the impounding and 
service fees at the time of purchase. Dogs sold to the 
University of British Columbia remain at $5.00. 

III. THAT the Pound Officers not be equipped with tranquilizer 
guns. 

IV. THAT the Director of Legal Services discuss with the 
appropriate Provincial Department for report back to Council 
the status of the Animal 'Act and the Domestic Animal 
Protection Act as they relate to the City of Vancouver. 

V. THAT the Director of Legal Services prepare an amendment 
to the Pound By-law to permit Pound Officers to issue 
tickets to an owner of a dog seen running at large. 
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VI. THAT the Pound By-law be amended to prohibit a female dog 
to be on the street while in heat regardless of the degree 
of control being exercised. 

VII. THAT Section 9(1) (b) of the Pound By-law be amended to 
read: 

'If a license has been taken out by the owner of 
the dog for the current year prior to the date 
of impounding, a sum not exceeding $15.0 for 
impounding shall be charged. ' 

VIII. THAT Section 13 of the Pound By-law be amended to raise 
the impounding fees for horses, cattle or other farm 
animals to $15.00. 

IX. THAT Section 14 of the Pound By-law be amended to raise 
the service fee for horses, cattle or other farm animals 
to $2. 00 per day. 

X. THAT Section 16(1) of the License By-law be amended to 
raise the fees for a duplicate dog tag to 50* each. 

XI. THAT the Chairman form a sub-committee to discuss: 

i. City spay and neuter services 

ii. Number of pound officials 

iii. Safety of people 

different license fees for varying 
sizes of dogs 
obedience classes 

iv. Pound officials in Stanley Park 
V. Breeders 

vi. Educational process in schools and amending Pound 

By-law to raise age from licensing a dog from three 
months to six months; and report back to a later meeting. 


INFORMATION : 

3. Comprehensive Report on Pollution - 
Background Information 

The Committee considered a memorandiim from the City Engineer 
dated January 29, 1975, which stated in part: 

"In January 1974 a comprehei^isive Pollution Status Report was 
prepared by the Engineering Department at the request of Aid. Pendakur, 
Chairman of the Waterfront and Environment Committee. This report was 
submitted but was not dealt with by the Committee until July, 1974. 

When considering this report on July 4, the Waterfront and 
Environment Committee requested a further report to deal with - 

(1) Noise Pollution and it$ relationship to GVRD activities. 

(2) Further information on the degree of enforcement by the 
GVRD with respect to air pollution. 

(3) Some further information on the involvement in expediting 
a program of sewers separation and elimination of certain 
sewer outfalls along the Fraser River. 

(4) Procedures re elimination of floating debris in the Fraser 
River . 

(5) What could be done to enforce litter pollution. 
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On October 3/74 the Water f'ront and Environment Committee was 
advised by the City Engineer that while the Department was working 
on the assignment, a further repprt would be delayed because of delays 
by the GVRD in further considersftions of noise control and because of 
staff changes and vacations. 

On December 18 I spoke to the City Clerk's Office (M. Cross, 
Committee Clerk) at which time it was agreed that it would be 
appropriate to have the matter of a further report raised at your new 
Committee to determine what assignments and priorities your Committee 
would like to have carried out. In this connection Item (1) is already 
being basically. dealt with by a separate consideration and Resolution 
of Council dated October 22/74 which stated in part - 

"THAT the City Manager in consultation with appropriate staff 
members report to Council on a noise control program which 
would include hiring of a noise control program coordinator." 

We are now working with the Medical Health Officer on this matter for 
further report to Council. 

With respect to Item 5, this is also being substantially dealt 
with by a separate Resolution of Council dated July 30/74 which 
stated - 1 

"that the Council intends to seek a Charter amendment which 
would make it the responsil^ility of the commercial property 
owner to maintain in a fit 'state of cleanliness his abutting 
section of sidewalk and boUlevard and instructs the Director 
of Legal Services and the City Engineer to report back on the 
feasibility of this proposed Charter amendment." 

Also submitted was a copy 'of the Pollution Status Report dated 
April 25, 1974, referred to above. (This correspondence is on file 
in the City Clerk's Office.) 

The Chairman advised that a report from the G.V.R.D. , City 
Engineer, and Director of Legal Services advising of the present 
status of this matter would be submitted to this Committee in the 
very near future. 

i 

RESOLVED, 

THAT the memorandum of the City Engineer dated January 
29, 1975, regarding the Comprehensive Report on Pollution - 
Background Information, ai^id the Engineering Department 
report on Pollution Status dated April 25, 1974, be received. 


The meeting adjourned at approximately 3:25 p.m. 


* * * * 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


February 13, 1975 


A meeting of the Standing Committee of Council on Finance 
and Administration was held in the No. 1 Committee Room, Third 
Floor, City Hall on February 13, 1975, at approximately 1.30 p.m. 


PRESENT; 


Alderman Volrich 
Alderman Bowers 
Alderman Sweeney 
Alderman Kennedy 


(Chairman) 


ABSENT : 


Alderman Marzari 


CLERK: 


G. Barden 


INFORMATION : 

1 . Archives Advisory Group 

On December 17, 1974, City Council adopted the following 
recommendation of the Standing Committee of Council on Finance 
and Administration, dated December 5, 1974: 

"THAT the City Clerk be authorized to set up an Archives 
Advisory Committee along the lines mentioned in the 
report with a report back to the Committee outlining 
more specifically the function of this advisory group." 

The Committee had for consideration a Manager's Report dated 
January 23, 1975, advising as follows: 

"In respect of the function of this proposed group, it is 
proposed the group would advise the City Clerk and Archivist 
regarding the following: 

Acquisitions, Donations, Revenue Projects, Educational 
Matters, Public Relations, Physical plant in respect 
of equipment and facilities to function effectively. 
Services Rendered, such other matters as come within 
their particular experience and expertise. 

"It is not proposed that this body be set up in the normal 
committee structure, suggesting rigidity in its operation, 
but rather that it meet informally with the City Clerk 
and Archivist, from time to time, to advise on the above- 
mentioned matters as preseneted to them, in order that 
their experience and expertise may be given to us in 
making important decisions in the Archives management. 

"Those invited and who have consented to join the group are: 

Mr. Basil Stuart-Stubbs - U.B.C. Librarian 

Mr. Ursus Dix - Chief, Regional Conservation Centre 

Dr. W. Kaye Lamb - former Dominion Archivist 

Dr. David H. Breen - U.B.C. Historian 

Mrs. Frank Ross (Wife of former Lieut . -Governor) 

Mr. Chuck Bayley - Head of Communications, Vancouver 

School Board." 


Cont'd 


'JUL 14 J970 


269 


Board of Administration, July 10, 1970 .... (PROPERTIES) .... 3 
Item No. 2 cont'd 


PROPERTY LOCATION SIZE AREA 


kl & ii2/B/l-'7/NEk 3 3k 

N/S 

58th W. 

of Latta 

72. 32 

' X 118' 

A 

10, 11 & 12/1/SE^5 33i| 

W/S 

Marlborough S. of 
Asquith 

99' 

X 

136' 

B 

23, 2i| & 25/1/seJ^ 33i| 

E/S 

Doman S . 

of Asquith 

99' 

X 

136' 

B 

30 & 3i/3/NW% 33i| 

S/S 

57th E. 

of Kerr 

66' 

X 

127 ' 

A 

37/2/sw^^ 33i| 

N/S 

6lst E. 

of Kerr 

i|0' 

X 

103' 

B 

12/i|/S.Pt. of NW^ 335 

S/S 

58th E. 

of Tyne 

33' 

X 

110' 

D 

9/21/330 & 331 

S/S 

65th W. 

of Cromwell 

33' 

X 

122' 

E 


Total Frontage .... b^2.32^ 


These properties are owned by Beatrice L. Wood, wife of 
J.S. Wood, Realtor (3 lots) and their son, Brian C. Wood, 
contractor and developer (10 lots), all having been acquired 
over a period of years by these parties. As indicated 
above, these lots have a total frontage of approximately 
i-l-lj.2 ' . All are vacant, overgrown with bush and are with- 
out services and access excepting Lot 37 on E. 31st Avenue 
which has road access. 

On April 21, 1970, Mr. John A. Eraser of Ladner, Downs 
& Co., Barristers & Solicitors, appeared before City 
Council on behalf of the owners who had stated they do 
not wish to sell outright and prefer to effect an exchange 
of properties on an equitable basis. City Council turned 
down the request for an exchange of properties and Instead 
adopted the report of the Board of Administration, Property 
Matters, dated April 10, 1970, recommending a total purchase 
price of $65,000.00 for said property and in the event an 
agreement could not be reached at this price that the 
matter of compensation be settled by a Board of Arbitration. 

It is noted that prior to said hearing the owners voluntarily 
forwarded executed deeds in favour of the City to ex- 
pedite the new plan of subdivision. These deeds were 
registered April 20, 1970. 

Following further negotiations between the City Solicitor 
and Mr. Eraser he advises that his clients are prepared 
to accept $70,000.00, in full settlement of all claims, 
as of April 20, 1970. This settlement is considered to 
be realistic and is endorsed by the City Solicitor. 

RECOMMENDED that the Supervisor of Property and Insurance 
be authorized to acquire the 13 parcels as described above 
for the sum of $70,000.00 on the foregoing basis chargeable 
to Code #14.906/258 - Property Purchase for Resale Account." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 
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Clause #1 Continued 

The City Clerk advised that there will be no budget set up fo 
this Committee. The above persons have agreed to serve gratis 
and are happy to contribute their time. 

Following discussion it was, 

RESOLVED 

(a) THAT the report be received for information. 

(b) THAT the members who have been invited and consented 
to serve on the Committee be approved. 

(c) THAT a letter of sincere appreciation be sent to the 
members for volunteering their services. 

RECOMMENDATION 

2 . Budget Review Procedures 

The Committee had for consideration a memo dated January 27, 
197 5, (copy circulated) to the Director of Finance from the 
Comptroller of Budgets outlining suggested timing for budget 
assembly, reviews and reporting, together with budget review 
policy and procedures. 

It was noted that on February 14, 1975, the review and 
expenditure estimates would be assembled and a preliminary report 
on the budget position prepared for the Mayor, Chairman of Finance 
and Administration Committee, and the City Manager. 

The Committee discussed the question of publicizing the 
preliminary report and the danger that the report could leak out 
and be improperly publicized. It was agreed that the preliminary 
report should be publicized and it should be stressed that it is 
simply a wish list of requests from each department, and in no way 
be interpreted as a final report that would determine the tax levy 
for 1975. Following further discussion it was, 

RECOMMENDED 

THAT the preliminary budget review be approved as outlined 
in the memo dated January 27, 1975. 

3 , Site For Multicultural Centre 

The Committee had for consideration a letter dated December 1 
1974, and report from the Vancouver Committee For A Multicultural 
Centre. 

Mr. Halford Wilson, Chairman, and Mr. Simon Oosterhuis, Vice 
Chairman of the Vancouver Committee For A Multicultural Society, 
spoke to their request that the City provide support for a 
multicultural centre in the City of Vancouver. The purpose of the 
Centre is to provide a common meeting place for all ethno-cultural 
groups, including the Canadian native people in order that they 
may foster their cultural heritage and share this with other 
Canadians. The Centre will complement existing or planned uni- 
cultural facilities, and will assist xn development and housing 
cultural activities of smaller groups who are unable to establish 
such Centres on their own. A minimum of two acres is required 


Cont'd 


standing Committee of Council 3 

on Finance and Administration 
February 13, 1975 

I Clause #3 Continued 

for a building with an estimated space requirement of 65,000 sq. ft. 
Capital costs of the building are estimated at $4,000,000, and 
yearly operating costs are estimated at $400,000. Verbal encourage- 
ment from all three levels of governments has been obtained as to 
support of the project. The Committee is looking to the following sources 
for support :- 

City of Vancouver 

Provincial & Federal Government 

Urban Administration Program 

Foundations 

Contributions From Ethnic Groups 

i The Multicultural Committee expects that operating expenses could be 

I covered by membership fees, leasing the premises and catering services. 

i 

Mr. Jonathan Baker, of the Social Planning Department, 
displayed maps that outlined various ethnic areas, immigrant areas 
since 1966 and social status areas. 

The Committee felt that if the City supports the concept of 
a Multicultural Centre it should be in the form of a site and 

I assistance with programming. Following further discussion it was, 

i 

I RECOMMENDED 

! 

: (a) THAT the City express its support of the concept of a 

Multicultural Centre. 

} (b) THAT the Director of Planning and the Director of 

! Social Planning provide assistance to the Committee 

as may be necessary in considering prospects of 
I programming and location of the Centre, and report back 

to the Committee. 

■ CONSIDERATION 

4 . Shaughnessy Hospital Citizens Advisory Committee 

; The Chairman read a letter dated February 8, 1975, from 

1 Mr. Thomas Osborne, Chairman of the Shaughnessy Hospital Citizens 

Advisory Committee, advising that the Committee on February 5, 1975, 

passed the following resolution: 

' "RESOLVED that the Shaughnessy Hospital Citizens Committee 

; adopts the undernoted budget and hereby requests the City 

I of Vancouver through Alderman J. Volrich to make the funds 

I available to the Committee :- 

j 

I 1. Mailing expenses 

3 mailings of 2,000 pieces @ . 03 = 3 x $140 = $420 

2. Public Meeting Expenses 

Hall rental, publicity and miscellaneous 200 

3. Miscellaneous Committee Members' Expenses to 

date - postage, secretarial and copying 100 


$720 


"We should be very much obliged if the City of Vancouver 
could see its way clear to making these funds available 
to the Committee." 
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Following discussion it was,- 
RECOMMENDED 

THAT the request be received by the Committee and forwarded 
to Council for consideration. 


The meeting adjourned at approximately 3.00 p.m. 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING & DEVELOPMENT 


February 13, 1975 


A meeting of the Standing Committee of Council on Planning and 
Development was held on Thursday, February 13, 1975, in the 
No.l Committee Room, third floor. City Hall, at approximately 
3:30 p.m. 


PRESENT : 


Alderman Bowers (Chairman) 
Alderman Bird 
Alderman Cowie 
Alderman Harcourt 
Alderman Kennedy 


CLERK : 


M. Cross 


RECOMMENDATION 


1 . Report References - False Creek 

Mr. D. M. Hickley, Assistant Director, Civic Development, circulated 
a brochure outlining the Planning Department's 1975 programme for 
False Creek. (Copy on file in the City Clerk's Office). The 
brochure contained a survey of Council policy statements on False 
Creek from 1965 to the present. These policy statements provided 
the basis of the preparation of Sub-area policies and Area Develop- 
ment plans. Also included are Council decisions for each of the 
areas in False Creek. 

Mr. Lee Coo of the Planning Department outlined the programme and 
scheduling of the work in False Creek for 1975 (copy circulated) . 

Clarification of Phase 1 and Phase 2 was requested by members of 
the Committee who were under the impression that Phase 1 was east 
of Oak and Phase 2, west of Oak with one enclave of housing being 
Phase 1 and the other enclave being Phase 2. The Committee was 
informed that Phase 1 of Area 6 extended from Johnston Terminals 
(Ash Street) to West Coast Salvage (Alder Street) and Phase 2 
from West Coast Salvage to Granville Street. Council on June 11, 
1974, adopted in principle a design concept by Thompson, Berwick, 
Pratt and Partners for the 52-acre first phase containing 900 dwelling 
units with the public open space located in the centre. 

The Committee had for consideration a report of the City Manager 
dated February 6, 1975, entitled "Phase 1, Area 6, False Creek". 

Mr. E.D. Sutcliffe, False Creek Project Manager, advised that the 
Engineering Department has been responsible for putting in the 
services and constructing the seawall. He introduced Mr. Richard 
Rabnett, representing Thompson, Berwick, Pratt and Partners, the 
Co-ordinating Architect, and Mr. Frank Stanzl, Frank Stanzl Cons- 
truction Ltd. , the Co-ordinating Developer. 

Mr. Rabnett outlined the design features to the Committee: 


250 boat marina, 90 boat liveaboard community, 
900 residential units in two enclaves of 
"donut like" clusters located throughout the 
scheme 
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- 6th Avenue bus service would loop into each enclave 

- view angles had been protected on street ends and 
corridors by restricting building heights 

Mr. Rabnett described the parking policies and indicated that this 
was to be a transit-oriented development with only one half the 
cars compared to other residential enclaves in Vancouver. The 
ratio of parking would be one car for one unit for the market and 
co-operative units to one car for six units in the senior citizens 
units. If transit is not forthcoming for the development or the 
number of spaces proves to be inadequate there is the possibility 
of adding a parking structure at a later date. 

Mr. E. A. West, Project Engineer, False Creek, showed slides of 
the seawall and construction work on storm sewers. With the 
aid of charts he indicated that there was no increase in service 
costs of the development beyond inflation or those incurred as a 
result of design changes. If all approvals are given it is 
anticipated that the sewers would be complete and other utilities 
in place by the end of August with the exception of the Hydro 
underground which would be completed mid-November. 

Mr. Sutcliffe referred to the table attached to the report 
"Phase 1, Area 6, False Creek" and indicated that of the 
total estimated cost of $19,90 5,000, it was hoped that 
$8,000,000 could be recovered from the residential/commercial 
component in Phase 1. 

Mr. Rabnett advised that a Public Space Advisory Committee had 
been appointed to advise and work with the Project Manager, and 
design team. He described the conceptual plan for the Park/Public 
Space proposed to contain 70^ open meadow^like areas and 30f° 
reasonably densely treed areas as well as a one acre tidal pool. 

With respect to the sponsors of the 17 parcels of the Spruce and 
Heather neighbourhoods, Mr. Sutcliffe stated that the process of 
identifying such sponsors commenced in February, 1974 based on the 
social mix adopted by Council. Each of the sponsors would be 
required to fit people into their development based on guidelines 
set down. Those sponsors not selected for Phase 1 were advised 
that there may be a further opportunity if Phase 2 is adopted by 
Council . 

Mr. Frank Stanzl, Co-ordinating Developer advised the Committee 
that land values had been calculated for the various parcels 
so as to recover the cost of development and to maximize the 
household and income mix objectives. There were uncertainties 
because of lease tenure and income mix which might have a downward 
effect on the price realized from the sale of the market units. 

Discussion followed and Alderman Kennedy put forward a motion that 
False Creek, Area 6, Construction Phases 1 and 2 be not approved. 

The Committee discussed what would happen if there was no construction 
on Area 6 and the Director of Finance advised that if Area 6 was 
turned into park the cost to the City would be $21.5 million. The 
Chairman called the question on the motion and it was defeated with 
Aldermen Bowers, Bird, Cowie and Harcourt against. 

The Committee 

RECOMMENDED 

A. THAT the Phase 1 residential and commercial developments 
recover the amount of at least $8,000,000. 
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B. THAT the following sponsors be endorsed for the types of 
developments indicated, subject to satisfactory negotiations 
with the Sponsors regarding land lease terms, for the types 
of developments indicated: 

Kiwanis Uptown - Senior Citizens Rental, (Parcel No.l) 

Bertha 0' Clarke Society; (Parcel No. 2) 

L.M. Society for Physically Handicapped - Physically 

Handicapped Rental; (Parcel No. 7) 
B.C. Baptist Foundation - Limited Dividend Rental - 

Non-Prof it; (Parcel No. 3) 
Stanzl Construction Ltd. - Limited Dividend Rental - 

Enterprise; (Parcel No. 11) 
False Creek Co-operative - Co-operative Per Value; 

(Parcel Nos. 5 & 6) 
B'nai B'rith - Senior Citizens Rental; (Parcel No. 9) 
Netherlands Association - Limited Dividend Rental - 

Non-Prof it; (Parcel No. 10) 
Creek Village - Controlled Resale Condominium; 

(Parcel No. 4) 

Non-Profit Building Society - Controlled Resale Condo- 
minium; (Parcel No. 8) 

"Pears" Group - Market Condomini-ums ; (Parcel No. 15) 

Stanzl Construction Ltd. - Market Condominiums; 
(Parcel Nos. 12, 13, 14, l6, 17) 

Greater Vancouver Floating Homes Association 

C. THAT land lease terms and conditions be drawn up following 
negotiations with the Sponsors and contracts prepared by 
the Law Department with input from the Finance Department, 
Property and Insurance Office, the Development Consultant 
and the City Manager. 

D. THAT the Director of Planning, in consultation with the 
Project Manager prepare a report to Coiincil with 
respect to an Area Development Plan for Phase 2, Area 6 
such report to include the implications if Phase 2 is 
delayed and the consultants to be engaged. 

Alderman Kennedy wished to be recorded as against the above 
recommendations. 

RECOMI/IENDATIOn & GOHSIDERATIOi: 

2. 1975 Capital Budget - False Creek 

The Committee considered a report of the City Manager dated 
February 5, 1975, with respect to the 1975 budget for False 
Creek : 

After discussion the Committee 
RECOMMENDED 

A. THAT the False Creek Area 6 services construction Phase 1 
proposal be approved and the work bo authorized to pi-ocood; 
the Park Board, in consultation with the Project Managei- and 
City officials, be the Agency to develop the neighbourhood 
park as set down in the Guidelines. 

B. THAT the following recommendation of the False Creek Project 
Manager be forwarded to Council for CONSIDERATION; and the 
detailed breakdown be reported to Council concurrently: 

'preliminary work on construction Phase 2 be authorized to 
proceed, to the extent that the funds are provided for 
in the 1975 Capital Budget contained herein*. 


conf u. . 
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Clause No. 2 (continued) 


FURTHER THAT any work related to the housing concept be 
delayed until the report from the Director of Planning 
on Phase 2 is received. 

C. THAT the 1975 False Creek Area 6 Capital Budget of $4,934,000 
be approved, with the detailed appropriation 

(if required) of funds within the indicated allocations to 
be approved by the Director of Finance and City Manager upon 
submission of the details from the City Engineer and False 
Creek Project Manager. 

D. THAT the detailed breakdown of expenditures and consideration 
of design of the park development be reported to the Committee. 

(Alderman Kennedy wished to be recorded as voting against the 
above recommendations.) 

At this point. Alderman Kennedy left the meeting. 

E. THAT the source of funds for financing the 1975 False Creek 
Area 6 Capital Budget be the CMHC $10,000,000 approved loan 
with the False Creek Interim Financing Reserve being used 
as a temporary source of funds if necessary. 

F. THAT the Development Group and Consultants' detailed budgets 
of $130,609 and $2^6,900 respectively, be approved. 


The meeting adjourned at approximately 6:20 p.m. 


NOTE FROM CLERK : The detailed breakdown requested in Recommendation 

2B is attached as an Appendix. 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 



February 13, 1975 


A meeting of the Standing Committee of Council on Community 
Services was held in the No. 2 Committee Room, Third Floor, City 
Hall on February 13, 1975 at approximately 3:30 p.m. 


PRESENT : 


Alderman Rankin (Chairman) 
Alderman Boyce (Clause #3 only) 
Alderman Sweeney 
Alderman Volrich 


ABSENT : 


Alderman Marzari 


ALSO PRESENT: 


Paul Murphy, Department of 
Human Resources 


CLERK : 


H. Dickson 


INFORMATION 


1. Grant Request - Red Door 

Recreation Department - $1,560 

The Committee had before it for consideration a letter dated 
January 24, 1975 and a 12-month budget totalling $1,860 (circulated) 
from the Recreation Department of the Red Door. 

Following discussion it was 

RESOLVED 

THAT the request of the Recreation Department of the Red 
Door for a grant of $1,S60 be referred to the Director of 
Social Planning for a report back to the Community Services 
Committee. 


RECOMMENDATIONS 


2. Grant Request - Franciscan Sisters of the 
Atonement Day Care Centre 

The Committee had before it for consideration a letter dated 
February 4, 1975 (circulated) from the Day Care Information Centre 
of the Department of Human Resources advising that the Human 
Resources Department is unable to meet the request of the Sisters 
of the Atonement for funding for paving the play area at the Day 
Care Centre operated by the Sisters at 3^5 East Cordova Street. 
Two cost estimates for the paving work were also before the Committee 
for consideration (circulated). 

A representative of the Franciscan Sisters told the Committee 
there are 3^ children currently enrolled in the Day Care Centre. 

Following discussion it was 

RECOMMENDED 

THAT Council approve a grant of $890 to the Franciscan 
Sisters of the Atonement for paving the play area at 
their Day Care Centre, or alternatively, if it can be 
done for less than $890, that the City pave the play area. 


Cont'd . 
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3. Canada Safeway Development and Shell Service Station 
Conversion Car Wash - 41st Avenue and Dunbar Area 

Vancouver City Council at its meeting of January 28, 1975, 
passed the following motion: 

"THAT the matter of the proposed on-site replacement and 
expansion of the Safeway Store at i+lst Avenue and Dunbar, 
as well as the matter of the proposed Shell Service Station 
conversion to self-service and car wash installation, be 
referred to the Standing Committee on Community Services 
for consideration; 

FURTHER THAT if a development permit for the service 
station has not yet been issued, issuance of this permit 
be withheld pending consideration of this matter by the 
Committee. " 

The Committee had before it for consideration a letter dated 
February 3, 1975 from the Southlands Action Committee, and a 
petition dated January 28, 1975 (circulated) setting forth objections 
of residents in the area to these two projects. 

There was considerable discussion on this matter beginning 
with a comprehensive review of the two developments by Mr. H. W. Gray, 
City Zoning Planner. 

Mr. Gray presented the Committee with reports dated February 6, 
1975 (circulated) on each of the two developments. 

The report on the Safeway Development stated the Director of 
Planning is prepared to approve the development subject to the 
following: 

"- possible relocation of the smaller building 

- first receiving advice from the Urban Design Panel 

i 

- additional landscaping 

- details of the equipment to be placed on the building with 
particular reference to noise ' 

- letters from the owners regarding loading and unloading times, 
with no night time loading 

- provision of off street parking facilities clearly designated 
for staff 

- clarification regarding extension of the lease of the City lane 
past June 1, 1977 

- details of the off street parking and loading facilities includ- 
ing dimensions and a detailed lighting plan of the parking area" 

On the Shell Canada development the report stated: 

"The conditions required by the Technical Planning Board have 
now been met and the development permit is ready to be issued 
but is being held due to Council's resolution of Tuesday, 
January 28, 1975." 

During discussion it was noted that the Safeway development on 
Lot 8 includes two buildings; the new Safeway store and a second build- 
ing, to be leased for small shops, located at the east end of Lot 8 
paralleling Collingwood Street. 

Cont'd . . . 
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Clause #3 continued : 

Mr, Craig Aspinall of the Southlands Action Committee outlined 
the concerns of citizens in the area, stating the residents want 
Safeway 's access to additional property in the block restricted. 

Specif ically, Lots 43 and 44 at 40th and Dunbar should be rezoned 
to residential to prevent further commercial expansion in the block. 

A representative of Safeway indicated the company plans to 
sell two of the four lots it now owns. 

The residents are also opposed to the siting of the second 
building which parallels Collingwood and concern was expressed about 
traffic problems being created by access off Collingwood. 

A spokesman for Safeway indicated the company will eliminate 
the second building from the development if necessary and close off 
any access to Lot 8 from Collingwood. ^ 

Residents also expressed concern about increasing traffic volumes 
on 40th Avenue and noise from rooftop air intakes proposed for the 
Safeway store. 

It was pointed out any approval of the development would require 
that noise from machinery be kept at a specified level. 

On the Shell Canada development it was noted that this project 
resolves most of the criticisms in the petition and in answer to further 
expressed concerns of residents, it was pointed out there will be no 
access to the site off its surrounding lanes, that the perimeter of 
the site along the lanes will be landscaped. A representative of 
Shell Canada advised that a house, located across the lane from 
the development site and owned by Shell, will be sold. 

In response to questions the Shell spokesman explained the 
i type of car wash proposed takes four minutes to wash each car and 
: that therefore line-ups of no more than four or five cars are expected 
' at peak periods because customers will not wait 20 minutes for a car 
wash. 

Concern was expressed that line-ups could occur on sunny days, 
if "rain checks" are given to car wash customers to return for their 
car wash on sunny days. 

It was also stated that the car wash operation should not be 
permitted to operate later than 9:00 p.m. 

During consideration of the Shell development it was noted the 
project involves conversion of a service station to a self-serve gas 
station and that Council has called for a special report on the 
proliferation of self-serve gas stations in the City. This report 
is expected to come before Council on February 25, 1975. 

Following discussion it was 

RECOMMENDED 

I. (a) THAT Council defer further consideration of the Shell 
I Canada project at 41st and Dunbar until the special 

j report on conversion of service stations to self-serve 

i gas stations is before Council; 

(b) THAT the hours of the proposed car wash be from 7:00 a.m. 
to 9:00 p.m. ; 

II. (a) THAT the Director of Planning be asked to report on 
rezoning of Lots 43 and 44 at 40th and Dunbar from 
C-2 Commercial to RS-1 Residential; 


Cont'd 
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Board of Administration, July 10, 1970 . . . (PROPERTIES) Ij, 

3. Acquisition for Replotting - S.E. Sector 

Lot 3 on the E/S Cromwell St. S. of 67th Ave. 

The Supervisor of Property and Insurance reports as follows: 

"Reference is made to Item 2, Property Matters, May 8, 
1970, confirmed by Council on May 12, 1970, approving the 
expropriation of various lands in the S.E. Sector, in- 
cluding Lot 3, Blk. 2 of Blk. 23, D.L.'s 330 & 331 
which is situated on the east side of Cromwell Street 
south of 67th Avenue, which lands are required for re- 
plotting purposes in connection with the expanded 
program of redevelopment in the S.E. Sector authorized 
by City Council on June 21, 1968. 

This property comprises a single lot 33' x 127', zoned 
RS-1. Same is presently overgrown with bush and is 
totally lacking all services. 

Whereas the owner had previously refused the City's offer 
in the amount of $5,000.00, this party has now agreed 
to sell for this amount subject to the City assuming 
1970 taxes amounting to $105.65. This settlement price 
is considered to be realistic and is endorsed by the City 
Solicitor . 

RECOMMENDED that the Supervisor of Property and Insurance 
be authorized to acquire the above-described property 
for the sum of $5,000.00 on the foregoing basis, charge- 
able to Code #4906/262 - Property Purchases for Resale 
Account . " 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 


[j.. Acquisition for Replotting 
6202 Arlington Street 

The Supervisor of Property and Insurance reports as follows: 

"Reference is made to Item 5, Property Matters, May 6, 
1969, confirmed by Council May 20, 1969, approving the 
expropriation of Lots 67 & 68, Blocks 3 & Ij-, NE^ 
D.L. 339, being 6202 Arlington Street, to enable 
the City Engineer to proceed with the Special Survey in 
this area. Also the Corporation Counsel was authorized 
to apply for a vesting order respecting this property. 

These premises comprise a one-storey frame dwelling with 
basement, erected in 1912 on a corner site 90' x 69.6' 
zoned RS-1. This site is bounded on the east by an 
unopened street allowance. The dwelling has a floor 
area of 8I|.0 sq. ft., concrete foundation, patent shingle 
roof, wood shingle and siding exterior, contains five 
rooms, four plumbing fixtures and is heated by a wood 
and coal fired hot air furnace. Also located on the 
property are separate single and double garages. All 
buildings are in poor condition. 
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II. (b) 

(c) 

(d) 
(e) 

if) 


THAT Canada Safeway be asked, as a condition of any 
approval of its development at 41st and Dunbar, to 
eliminate construction of shops along Collingwood 
Street and that this area be landscaped to the 
satisfaction of the Director of Planning; 

THAT the Traffic Engineering Department be asked 

to report on the control and/or reduction of traffic 

volume on 40th Avenue; 

THAT there be no entrance or exit to the Safeway 
development off Collingwood Street; 

THAT Safeway be required, pertinent to its verbal 
undertaking, to confirm in writing to the City, 
when its properties on 40th Avenue will be sold; 

THAT Safeway be required to confirm in writing to 
the City, that there will be no liquor store on 
the site of its development at 41st and Dunbar. 


eting adjourned at approximately 5:40 p.m. 


FOR COUNCIL ACTION SEE PAGE 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


February 18, 1975 

A Special Meeting cf the Standing Committee of Council on 
Planning and Development was held on Tuesday, February 18th, 
1975, at approximately 7:30 p.m. in the Council Chamber, third 
floor. City Hall. 

PRESENT: Alderman Bowers (Chairman) 

Aldermen Bird, Boyce , Cowie, Kennedy, 
Marzari, Rankin, Sweeney and 
Volrich 

ABSENT: Mayor Phillips (Civic Business) 

Alderman Harcourt (Civic Business) 

CLERK : M. Kinsella 
INFORMATION 

1. Neighbourhood Improvement 
Program - 1975 

Vancouver City Council on December 17, 1974, when dealing 
with the report of the Standing Committee on Community Development 
dated December 12, 1974, on Neighbourhood Improvement Program - 
1975, approved the following recommendations of the Committee: 

" (a) The senior levels of government be requested to 
contribute $3 million (Federal - $2 million and 
Provincial - $1 million) for Neighbourhood 
Improvement Programs for 1975 in those priority 
areas outlined in this report. 

(b) The senior levels of government be requested to 
set aside $120,000 towards the net cost of Site 
Clearance Program ($80,000 - Federal, $40,000 - 
Provincial) in 1975. 

(c) The City's portion be provided out of Urban Renewal 
Funds. This is presently estimated at $1.3 million 
on the basis of $1.1 million for the Neighbourhood 
Improvement Programs and $200,000 for the Site 
Clearance Program. " 

Council at the same meeting, deferred the following recommendation 
for consideration by Council in 1975: 

" (d) Briefs be invited from the priority communities 
noted in this report. 

(e) The Director of Planning report back in January, 1975, 
on the appropriate communities for Neighbourhood 
Improvement Programs for 197 5. 

(f) Authorization be given to Staff Neighbourhood 
Improvement Programs in 1975 in Mount Pleasant 
and the Downtown Eastside. The details on 
staff requirements, space requirement and budget 
would be reported on following approval of funding 
by the senior levels of government. 

(g) The Committee review the existing briefs from the 
priority areas with the community groups involved. " 

Alderman Bowers, Chairman of the Standing Committee on Planning 
and Development, advised that Council earlier this day had agreed 
that tonight's meeting would be a meeting of the Standing Committee 
on Planning and Development expanded to include the other members 
of Council for consideration of Neighbourhood Improvement Program - 
1975. 
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He advised that it was the Committee's intent this 
evening to hear representations from the Director 
of Planning and the various delegations appearing this evening, 
and to defer selection of areas for the 1975 Neighbourhood 
Improvement Program (N.I. P.) to a later meeting of Council. 

The Director of Planning circulated for information, a 
memorandum setting out the present status of the neighbourhood 
improvement programs. This memorandum stated in part: 

*The Planning Department believes Neighbourhood Improvement Programs 
should be' utilized to initiate and implement projects arising out of 
Local Area Planning programs in the City. Kitsilano was one of the areas 
selected for a Neighbourhood • Improvement Program in 197A because of its 
on-going Local Area Planning program and availability of staff. A 
portion of Cedar Cottage was also selected for a Neighbourhood Improvement 
Program in 197A. 

Because of staff and budget limitations, no Local Area Planning program, 
except Fairview, has been initiated or advanced sufficiently to utilize 
N.I. P. funds to advantage. 

The Planning Department believes that first consideration should be 
given to those Communities requesting N.I. P. which are not only noted 
as a priority for N.I. P. but those which are' noted as L.A.P. priorities, 
namely: Kitsilano, Fairview, Mount Pleasant, Grandview/Woodlands, 
Downtown East Side. 

Our comments on these Communities are as follows: 

KITSILANO - This Community was selected for N.I. P. in 197A and is 
no longer eligible for funds. 

FAIRVIEW - A policy decision by Council would have to be made 
concerning the desired future social and physical 
character of the Slopes before senior levels of 
government would give approval to N.I. P. 

GRANDVIEW/WOODLANDS - This Community desires a Local Area Planning 
program and feel N.I. P. would be Inappropriate at this 
time. This represents a good prospect for N.I. P. 1976. 

MOUNT PLEASANT - Some interest has been shown - particularly in the 
south east corner of this Community. 

DOWNTOWN EAST SIDE - Interest is being shown. Council has instructed 
the Planning Department to bring in a proposal for zoning 
this area in order to preserve and retain and develop 
housing. 

Unless there are briefs presented to Council differing from our under- 
standing noted above, there are two areas which Council should strongly 
consider, i.e.. Mount Pleasant and Downtown East Side for Neighbourhood 
Improvement Program in 1975. 

In m.aking these recommendations the Planning Department would like 
to emphasize the importance of Local Area Planning preceding a 
Neighbourhood Improvement Program. Local Area Planning defines 
problems and priorities In a more comprehensive way and allov7s the 
Community to receive maximum benefit from subsequent N.I. P. funding. 

We endorse Grandview/Woodlands approach in this regard. 


cont'd. 
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If Council approve areas for Neighbourhood Improvement Programs, Council 
should approve staff allocation for these areas as v;ell. Although funds 
have not as yet been approved by the senior levels of government, it 
would be appropriate to commence advertising to get some lead time for 
hiring staff. 

It should be noted that any area approved by Council for 1975 will 
require approval of the senior levels of government." 

Representations were heard from the following groups: 

(a) Hastings-Sunrise Action Council 

Mr. J.T. Cork, Chairman, addressed Council and submitted a 
brief setting out the reasons why the Hastings-Sunrise area 
should be given priority of selection for a 1975 Neighbourhood 
Improvement Program. 

(b) Mount Pleasant Citizens' Committee 

Mr. D. Fairbrother, Chairman, spoke to the group's brief 
which detailed at some length the community's need for a 
Neighbourhood Improvement Program. He felt that one of the 
greatest areas of need within the Mount Pleasant area is the 
north-east corner where there are a large nuniber of apartment 
dwellers who have almost no community facilities. He also 
considered that the area between Broadway, Kingsway, Clark 
and Knight presents a priority for neighbourhood improvement. 

Mr. Fairbrother submitted to the Committee letters in support 
of his Committee's submission from the Principal of the Mount 
Pleasant Elementary School, Mount Pleasant/Fairview Area Service 
Team, Panjabi Literary Association, Mount Pleasant Child Care 
Society and the Mount Pleasant Under Threes' Child Care Society. 

(c ) Downtown Eastside Residents' Association 

Libby Davis addressed Council on behalf of DERA. DERA's 
arguments for priority consideration as a N.I. P. area is 
detailed in their brief submitted to members of Council on 
November 21, 1974. DERA is requesting that the Oppenheimer 
area be designated as a N.I. P. area and that the first priority 
is the area be rezoned to CRM-3 to permit stabilisation of the 
area. It was also suggested that a N.I. P. program in the 
Oppenheimer area would complement the Strathcona redevelopment 
and would also permit DERA to renovate the Old Carnegie Library 
for use as a community services centre. 

Mr. R. Youngberg of the Planning Department suggested that 
CD-I zoning would be more appropriate for this area and indicated 
that a report will be before Council shortly on this matter. 

(d) Action Now 

Mr. Harold Daykin spoke to an application by this organization 
for consideration of the 'Triangle' in Mount Pleasant (Broadway, 
Kingsway, Clark and Knight) for a N.I. P. program. His organization 
supports the Mount Pleasant Citizens' Committee's brief but feels 
that special consideration should be given to the 'Triangle' 
because it is a stable neighbourhood which needs rehabilitation 
and provision of public, social and recreational facilities. 

(e ) Grandview-Woodlands Area Council 

Mr. Peter Donaghey on behalf of this group, stated that before 
introduction of a N.I. P. program in the area, there is need for a 
local area planning program to assist the residents in determining 
the planning needs of their area. He suggested that Council seek 
senior government funding for the staffing of this local area 
planning program. Mr. Youngberg advised that the Planning 

cont'd. . . . 
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Neighbourhood Improvement 
Program - 1975 (continued) 

Department hopes to move a planner from the Kitsilano area into 
the Grandview-Woodlands area later this year to undertake a local 
area planning program. 

(f ) Marpole-Oakridge Area Council 

Mrs. Lenore Freiman read a brief setting out a number of 
reasons why the Marpole-Oakridge area warrants consideration 
as a N.I. P. area. Failing this, the Marpole-Oakridge Area 
Council would urge Council to establish a local area planning 
program in the Marpole area to assist the community in 
remaining stable and to maintain a sense of neighbourhood and 
prevent future under-mining of its cohesion. 

RESOLVED THAT the memorandum of the Director of Planning and 
the representations of the delegations, be received. 

The Committee requested the Director of Planning to submit 
to Council in the near future, a report with recommendations on 
selection of N.I. P. areas taking into account the various 
representations made tonight. This report to include: 

(a) Recommendations on staff required to implement N.I. P. 
Programs in the selected area and source of funding; 

(b) Suggestions to Council on actions which could be 
taken in those areas not chosen for N.I. P. Programs 
for 1975; 

In addition, the Director of Planning be instructed to report 
to the Standing Committee on Planning and Development on local 
area planning, staffing and priorities. 


The meeting adjourned at approximately 9:30 p.m. 

***** 
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CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 


A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, March 11, 1975, in the Council Chamber, 
commencing at 2.00 P.M. 

PRESENT : Mayor Phillips 

Aldermen Bird, Bowers, Boyce , Cowie , 
Harcourt, Kennedy, Marzari, 
Rankin, Sweeney and Volrich. 

CLERK TO THE COUNCIL. D.H. Little. 


PRAYER , 


The proceedings in the Council Chamber were opened with 
prayer, offered by the Civic Chaplain, the Rev. Father Brendan 
Boland, Pastor of Our Lady of Perpetual Help, Vancouver. 


ACKNOWLEDGMENT . 

The Mayor acknowledged the presence in the Council Chamber 
of members of the Junior League of Vancouver, under the direction 
of Mrs Barbara Lecky. 

APPRECIATION . 

Council expressed appreciation for the display of Shamrock 
in the Chamber which was provided by the Parks Board in recognition 
of St. Patrick's Day, March 17, 1975. 


' IN CAMERA ' MEETING 

The Council was informed that there are matters to be 
considered 'In Camera' later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Bird, 
SECONDED by Aid. Sweeney, 

THAT the minutes of the Special Council Meeting (Public 
Hearing) of February 20, 1975, together with the minutes of the 
Regular Council Meeting of February 25, 1975, (with the exception 
of the 'In Camera' portion) be adopted. 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Sweeney 
SECONDED by Aid. Cowie 

THAT this Council resolve itself into Committee of the 
Whole, Mayor Phillips in the chair. 

- CARRIED UNANIMOUSLY 


Regular Council, March 11, 1975 

DELEGATIONS AND UNFINISHED BUSINESS 

1. Self Service Gas Stations and 

Lease Agreement at Main & Terminal. 

Self Service Gas Stations . 

Council, on February 25, 1975, deferred consideration of 
a report from the Director of Planning dated February 14, 1975, 
on Self-service Gas Stations, pending the hearing of delegations. 

Pursuant thereto. Council had received representations 
from Mr. David Bruce, Automotive Retailers' Association (who 
filed a brief) against granting of more Self Service Gasoline 
Station permits. 

Mr. Walmesley, representing the Legislative Committee of 
the B.C. Petroleum Association, spoke in support of the need for 
Self Service Gasoline Stations, and referred to a previous 
submission circulated to the members of Council from his organization 

Following further explanation from Mr. Jenkinson of the 
Planning Department, it was 

MOVED by Aid. Rankin 

THAT the Director of Planning be authorized to deal with any 
future applications to convert conventional gas stations to self- 
serve gas stations on a similar basis to that used in applications 
for alterations to gas station structures not involving conversion 
to self-serve, subject to all normal procedures; 

FURTHER THAT the Director of Planning be authorized to review 
the gasoline retailing situation in one month to see if there has 
been any substantive change that may make some control of self- 
serve gas stations desirable, and to report at that time to City 
Council ; 

AND FURTHER THAT the number of Self-Service gas stations in 
the City be limited to a maximum of 15% of the total retail gas 
stations in Vancouver, and that this percentage be shared amongst 
the major oil companies. 

- (carried) 

MOVED by Aid. Bowers (in amendment) 

THAT the '15%' figure in Alderman Rankin's motion be struck 
and the figure '20%' inserted. 

- LOST . 

(Aid. Bird, Harcourt, Kennedy, Rankin 

and Sweeney opposed) _ 

A Tie-vote resulted and, therefore, the amendment 
was declared LOST. 

The motion of Alderman Rankin was, therefore put and 

CARRIED. 

(Aid. Cowie and Kennedy opposed) 
Lease Agreement, Main and Terminal 

City Council on December 17, 1974, after considerating a 
report from the City Manager dated December 13, 1974, concerning 
Lots 13 and 14, Block A2 , D.L.2037, situated at the S/E corner 
of Main Street and Terminal Avenue, passed the following motion: 

"THAT the City extend its present lease on this 
property with Gulf Oil Canada Ltd., at current 
rates on a month-to-month basis until such time 
as a report is received from the Director of 
Planning, following a thorough review of the 
operation of Self-Service Gas Stations." 

Cont ' d . , . . , 
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DELEGATIONS AND UNFINISHED BUSINESS (Cont'd) 

Council, on January 28, 1975, when dealing with the same 
matter, received a letter, dated January 21, 1975, from Gulf Oil 
Canada Ltd., and deferred this letter until after Council had 
dealt with the question of Self-Serve Gas Stations. 

The Mayor directed, and Council agreed, that the Director 
of Planning and the Supervisor of Property and insurance submit a 
further report on this lease agreement, taking into consideration 
the action of Council this day and the letter from Gulf Oil 
Canada Ltd., dated January 21,1975. 


2 . 1975 Civic Grant Appeals . 

Council deferred consideration of this matter, pending 
the hearing of delegations this evening. 


REPORT REFERENCE . 

Light Rapid Transit 

With the aid of graphs and maps, the City Engineer gave 
an oral report on the subject of Light Rapid Transit, covering all 
phases of its effect on the City, including the proposed major 
route, undergrounding , street capacity, etc. 


COMMUNICATIONS OR PETITIONS 

1. Memorial to Captain Vancouver for 
Town of Albany's Sesquincentenary . 

Under date of December 20, 1974, the town of Albany in 
Western Australia submitted a request for the City to send to 
the citizens of Albany a memento which would be a permanent 
memorial to Captain Vancouver to commemorate the town's Sesquin- 
centenary . 

MOVED by Aid. Bowers 

THAT the letter from the town of Albany be received and the 
Mayor be requested co reply. 

- CARRIED UNANIMOUSLY 
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2 . Alternate Members to the 

Greater Vancouver Regional District . 

The Mayor submitted the following letter, dated March 10, 

1975 . 


" Pursuant to the Municipal Act, the Council is entitled 
to appoint alternates to their membership on the Greater 
Vancouver Regional District, therefore, I RECOMMEND the 
following alternatives be approved: 


Alternates 


Alderman Bird 
Alderman Harcourt 
Alderman Marzari 
Mayor Phillips 
Alderman Rankin 


Alderman Bowers 
Alderman Boyce 
Alderman Kennedy 
Alderman Sweeney 
Alderman Volrich 


In view of a meeting held on March 5, 1975, where it was 
necessary to have alternates present, this approval will 
also serve as confirmation of their attendance at that 
meeting. " 


MOVED by Aid. Rankin 

THAT the foregoing recommendation of the Mayor be approved. 

- CARRIED UNANIMOUSLY 


CITY MANAGER'S AND OTHER REPORTS 


A. MANAGER'S GENERAL REPORT 
March 7, 1975 


Works & Utility Matters 
(March 7, 1975) 


The Council considered this report which contains six 
Clauses identified as follows: 


CI. 1: Flat Rates for Property Owners' Share of Completed 

Local Improvement Projects 
CI. 2: Local Improvements on the 'Initiative Principle' 
CI. 3: Vancouver Centre Development Agreement to Lease 
CI. 4: Georgia Viaduct Replacement - Contract No. 3 Site 

and Landscape Development 
CI. 5: Senior Citizens Home at Harrison Drive and Victoria 

Drive 

CI. 6: Removal of Garbage from Strata Title Condominiums 


The Council took action as follows: 


Flat Rates for Property Owners' Share 
of Completed Local Improvement Projects 
(Clause 1) 

MOVED by Aid. Harcourt 

THAT the recommendation of the City Manager, contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 


Cont'd. 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Works & Utility Matters, 
March 7, 1975. (Cont'd) 

Local Improvements on the 
'Initiative Principle' (Clause 2 ) 

MOVED by Aid. Sweeney 

THAT the recommendations of the City Manager, contained in 
this Clause, be approved, except that the date for the Court of 
Revision be re-scheduled; arrangements to be left with the City 
Clerk . 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY. 


Vancouver Centre Development 
Agreement to Lease. (Clause 3 ) 

MOVED by Aid. Volrich 

THAT the recommendation of the City Manager, contained in 
this Clause, be approved. 

- CARRIED 

(Alderman Kennedy opposed) 


Georgia Viaduct Replacement - 
Contract No. 3 Site and Landscape 
Development. (Clause 4) 

MOVED by Aid. Sweeney 

THAT the recommendation of 
this Clause, be approved. 


the City Manager, contained in 

- CARRIED UNANIMOUSLY 


Senior Citizens Home at Harrison 
Drive and Victoria Drive. (Clause 5 ) 

MOVED by Aid. Bowers 

THAT a grant of $4,847.86 be approved for the purpose outlined 
in this Clause of the report. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY. 

Removal of Garbage from Strata 
Title Condominiums, (clause 6.) 

MOVED by Aid. Harcourt 

1. THAT a policy of free City garbage removal, based on 
one can - per unit - per week, from condominiums, 
be approved; 

2 . THAT the service be implemented after the additional 
trucks are received and in operation, estimated date 
January 1, 1976. 


Cent ' d 


27i 

JUL 14 1970 

Board of Administration, July 10, 1970 .... (PROPERTIES) .... 5 

Item No . k cont ' d 

Following service of the Notice of Expropriation, negotia- 
tions continued through the ovmer ' s solicitor, Mr. David 
S.G. Nuttall, who was able to obtain a properly executed 
Deed of Land and the City, on November 17, 1969, issued 
a cheque in the amount of $114-, 500. 00, representing the 
full amount of the City's offer. This amount was advanced 
'without prejudice' pending the outcome of an arbitration 
if such is deemed necessary. In this connection it was 
not necessary to apply for a vesting order respecting 
this property. 

The owner, to date, through his solicitor, has refused 
to indicate a date upon which he would be willing to 
give up possession of the property. By letter dated 
June 5, 1970, Mr. Nuttall has advised that he will not 
act further for the owner and agrees that the City should 
proceed with its legal right to obtain possession. 

In this connection the City Solicitor requests authority 
to apply to the Court under Section 539 of the Vancouver 
Charter, for an Order which would place the City in 
physical possession of the property. 

RECOMMENDED that the Corporation Counsel be authorized 
to apply to the Court for such an Order to obtain vacant 
possession of this property." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 

5. Acquisition of Lots for Redevelopment Project II 
Area A-5, Cordova & Powell Connector 

The Supervisor of Property and Insurance reports as follows: 

"Reference is made to Item h^, Property Matters, May 
16, 1969, confirmed by Council May 20, 1969, approving 
the expropriation of Lots I8 - 20, Block $0, D.L. I8I 
also reference is made to Item Property Matters, 
April 3, 1970, confirmed by Council April 7, whereby 
the Supervisor of Property and Insurance was authorized 
to make an advance payment to the owners in the sum of 
51^-, 153. 93 • Such amount comprised a basic sum of 
56,000.00 in consideration of the owners signing a 
registrable deed in favour of the City of Vancouver plus 
$14., 153 •93 being the balance of the outstanding mortgage 
on the property. This total amount was less than the 
estimated market value of $56,000.00. 

The foregoing payment was duly advanced and on April 
30, 1970, the City obtained title to the property. 

These premises comprise an automotive service station 
erected in 19i-|-8 on an irregular site 75 ft. by an average 
depth of approximately 87 ft. zoned M-2 Industrial. 
The building contains 2 service bays with overhead 
doors, 2 washrooms, a sales office and a small store- 
room. The service area and sales office are heated 
by a home-made drum type heater and a portable heater 
respectively. There are two old style gasoline pumps 
under the canopy roof. The driveways are paved with 
concrete and blacktop and 2 new gasoline tanks were 
installed in 1966. 


continued . . . /6 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Works and Utility Matters, 
March 7, 1975. (Cont'd) 

Removal of Garbage from Strata 

Title Condominiums. (Clause 6) (Cont'd ) 

3. THAT operating costs, or a pro-rated 

portion of the operating costs be included in the 
appropriate year's annual budget. 

4. THAT approval be granted in advance of the 1975 
budget to purchase the necessary loader-packer trucks. 

5. THAT the Director of Legal Services bring in an amend- 
ment to the Refuse By-law, to include criteria and 
administrative considerations outlined in the report. 

- CARRIED UNANIMOUSLY 


Following consideration of the foregoing report, the Mayor 
directed, at the request of Alderman Cowie, that the City Engineer 
report on the feasibility of single-family homes, containing more 
than one suite, receiving the same free garbage service as homes 
accommodating only one family. 


The Council recessed at approximately 3.45p.m. 
and, following an 'In Camera' meeting in the 
Mayor's office, reconvened in open session in 
the Council Chamber at 4.55p.m. with the same 
members present. 


Building & Planning Matters 
(March 7, 1975) 


The Council considered this report which contains five 
Clauses identified as follows: 

CI. 1: 'Rubber Stamp' Approval of New Condominiums 

by the Approving Officer 
Cl. 2: Conversion of the Premises at 4305 Granville 

Street to 4 Dwelling Units (Mr. Jean-Claude Samycia) 
Cl. 3: Plumbing Facilities - 1073 West Broadway 
Cl. 4: Proposed New RT-3 (Two Family Dwelling District) 

for Strathcona 

Cl. 5: Waiver of Fees - City-owned Properties, Vicinity 
of Semlin Drive and Pandora and Triumph Streets 

The Council took action as follows: 

Clauses 1 and 2 . 

MOVED by Aid. Harcourt 

THAT the recommendations of the City Manager, contained in 
Clauses 1 and 2 of this report, be approved. 

- CARRIED UNANIMOUSLY 

Clause 3 . 

At the request of the City Manager, Council agreed to withdraw 
this Clause. 

Clauses 4 and 5 . 

MOVED by Aid. Harcourt 

THAT the recommendations of the City Manager, contained in 
Clauses 4 and 5 of this report, be approved. 

- CARRIED UNANIMOUSLY 
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CITY MANAGER ' S AND OTHER REPORTS (Cont'd) 

Fire & Traffic Matters 
(March 7, 1975) 

Use of Transitway for Construction 
Vehicles - Block 42 - (Clause 1) 

MOVED by Aid. Volrich 

THAT the recommendation of the City Manager, contained in 
this Clause, be approved. 

- CARRIED UNANIMOUSLY 


Finance Matters 
(March 7, 1975) 

The Council considered this report which contains six 
Clauses identified as follows: 


CI. 1 

CI. 2 

CI. 3 

CI. 4 

CI. 5 

CI. 6 


Standard" Tube Canada Ltd. Claim No. 15399 

United Housing Foundation - Central & Oliver Hotels 

Vancouver Resources Board Use of City Premises and 

Furniture and Equipment 

Assessment Appeal 

Assessment Appeals 

P.N.E. Parking Enforcement 


The Council took action as follows: 
Clauses 1-5 inclusive . 

MOVED by Aid. Bird 

THAT the recommendations of the City Manager, contained in 
Clauses 1, 2, 3, 4 and 5, of this report, be approved. 

- CARRIED UNANIMOUSLY 

NOTE: Clause 2 was CARRIED UNANIMOUSLY AND BY THE 

REQUIRED MAJORITY. 

P.N.E. Parking Enforcement 
(Clause 6) 

MOVED by Aid. Bowers 

THAT $7,500 be included in the 1975 budget of the Department 
of Permits and Licenses for P.N.E. Parking Enforcement. 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S, AND OTHER REPORTS (Cont'd) 

Property Matters 
(March 7, 1975) 

The Council considered this report which contains six 
Clauses identified as follows: 

Cl. 1: Acquisition for Housing - Neighbourhood Improvement 
Program Kitsilano Area (1937-39 West 2nd Avenue) 

Cl. 2: Acquisition for Housing - Neighbourhood Improvement 
Program Kitsilano Area (1949 & 1953 West 2nd Avenue) 

Cl. 3: Acquisition for Park Site No. 9 (Kitsilano) 
2085 West 6th Avenue 

Cl. 4: Sale of Properties 

Cl. 5: Sale of Properties 

Cl. 6: Tenders for Lease - E/S 1400 Block Howe Street 
South of Pacific Street 

The Council took action as follows: 


Clauses 1-6 inclusive . 

MOVED by Aid. Volrich 

THAT the recommendations of the City Manager, contained in 
Clauses 1, 2, 3, 4, 5, and 6 of this report, be approved. 

- CARRIED UNANIMOUSLY. 


B . Recycling Pilot Projects 

The Council considered a report from the City Manager under 
date of February 17, 1975, in which the City Engineer detailed the 
Recycling Pilot Projects. 

The report concluded with the following recommendations of 
the City Engineer, which were endorsed by the City Manager: 

I . The residential paper recycling program be discontinued 
due to the absence of a suitable paper market and lack 
of development of a convenient recycling vehicle. 

II . The Recycling Depot operation at Manitoba Yard be 

continued for one year subject to the City Engineer 
making satisfactory arrangements for the operation 
of the depot and sale of material delivered to the 
depot . 

MOVED by Aid. Harcourt 

THAT the foregoing recommendations be approved . 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

C. Vehicles and Radios for 
Additional Police . 


The City Manager submitted the following report, under date 
of March 7, 1975: 

The Director of Finance reports as follows: 

"City Council on February 18, 1975 approved the addition of 120 policemen 
for 1975. Included in the resolution at that time was the approval of the 
following recommendation of the Finance and Administration Committee: 

'(f) That the Director of Finance work with the Police 
Board and present to Council as soon as possible 

- the costs of meeting these recommendations in 1975 

- the additional annual costs thereafter 

- the costs of equipment required for the increased 
force and the sources of funds for such capital 
expenditures." 

The report to City Council as requested on the total cost has hot been 
completed. However, there is some urgency in bringing to Council on a separate 
basis the vehicles required. 

Included in the report presented to the Standing Committee was a request 
that 27 vehicles (exclusive of 2 motorcycles) and radios be provided as follows: 

9 black and white units @ $5,750 $ 51,750 

18 unmarked vehicles @ $5,700 102,600 

* 27 portable radios @ $1,500 40.500 

Total $194.850 

* cost Increased from $1,400 to $1,500 

The source of funds has been discussed with the Chief of Police who is 
in full agreement with the use of funds received by the City in 1974 and 1975 
from the Province and held in Reserve for "improving the level of Police 
service". The foregoing Reserve was reported to City Council on December 17, 
1974. 

This report will reconmend that immediate approval be given to the issuance 
of Purchase Orders for the above vehicles and radios for the following reasons: 

1. The first class of recruits will complete the classroom 
training at the end of May and will commence in-service 
training in early June. This will require additional 
vehicles. 

2. There is at present a shortage of vehicles available for 
Police work in part due to the transfer of certain non- 
police functions to the Provincial Government. (No 
additional vehicles were added when Policemen were 
released for Police work.) 

3. The present supplier of Police vehicles has agreed to 
extend the contract of September 30, 1974 at the original 
price if a Purchase Order is received by him by March 12 , 
1975 . Vehicles under this order will be received in May 
and June, and allowing for servicing would be on the road 
In June and July. 

4. The next time that Police vehicles are run by the auto 
Industry will be in the fall of 1975. Tenders and Purchase 
Orders would be issued at the end of September and vehicles, 
allowing for servicing, would not be on the road until late 
December or early January, 1976. 

It is therefore RECOMMENDED that: 

1. the City Purchasing Agent be authorized to purchase 27 police 
vehicles and portable radios including the equipping of same, 
at an estimated total cost of $194,850. 

2. the vehicles be purchased from the present supplier and that 
the extension of the contract be accepted. 

3. the amount of $194,850 be approved in advance of the 1975 
Budget from funds received by the Vancouver Police Board that 
were designated for increasing Police service. 


The City Manager RECOMMENDS the foregoing report of the Director of Finance 
be approved. 


Regular Council, March 11, 1975 

CITY MANAGER'S AND OTHER REPORTS ( Cont ' d ) 


Vehicles and Radios for 
Additional Police (Cont'd ) 

MOVED by Aid. Boyce 

THAT the recommendation of the City Manager contained in 
this report, be approved. 

- CARRIED 

(Aid. Harcourt, Marzari and Rankin opposed) 


D. Illegal Suites - 
Hardship Cases. 

The following report was submitted by the Department of 
Permits and Licenses, under date of February 21, 1975: 


"The Conunittee of Officials has considered the following requests 
under the policy established by Council concerning Illegal Suites - 
Hardship Cases, and reports as follows: 

(a) The following applications reconunended for approval by the 
Sub-Conunittee be approved: 

Gordon McColeinan (tenant) , 5635 Lanark Street 
Mrs. E. Tunner (owner), 2730 West 22nd Avenue 
Barbara E. Fleinining (tenant), 1059 East 12th Avenue 
Mrs. Edwina Chojnacki (owner) , 5164 Fairmont Street 
Evahlee L. Swanson (tenant) , 2098 Waver ley Street 

(b) the following applications be approved for one year from 
the date of this Resolution: 

William I. MacFarlane (tenant), 31 West 11th Avenue 
Rajinder Singh Sidhu (owner) , 4976 Killarney Street 
Kostas Lambrinoudis (owner) , 3974 West 17th Avenue 
Edmund E. Marriott (tenant) , 2932 Fraser Street 
Gary W. Roach (tenant) , 1743 Bayswater Street 
Geoffrey P. Richmond (tenant), 1554 West 6th Avenue 
Larry Tremblay (tenant) , 1249 East 55th Avenue 
Gurmail Sidhu (owner) , 5371 Cecil Street 
Neil McDermid (tenant) , 6650 Lanark Street 
George K. Bryce (tenant) , 2148 West 2nd Avenue 

(c) the following applications be approved for six months from 
the date of this Resolution: 

James G. Darlington (tenant), 2532 East 16th Avenue 
William Cackette (tenant) , 2590 West 5th Avenue 
Nicolaas Verbeek (tenant) , 2516 West 12th Avenue 

(d) in respect to the above mentioned, the City Building 
Inspector be instructed to withhold enforcement action and 
to carry out the policy as adopted by Council on December 
17, 1963, and as amended by Council on November 10, 1964." 

(e) the following applications be not approved: 

Debbie Reid, Linda Lawton & Laurie Soul (tenants), 2515 West 

2nd Avenue 

Nicholas Miller (tenant) , 6625 Arlington Street 
Gurdev S. & Gurkeep Rattan (owners), 829 S. E. Marine Drive 
Hari Singh (owner) , 1470 East 49th Avenue i 
John D. Rosene (owner), 3749 West 11th Avenue 
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CITY MANAGER ' S AND OTHER REPORTS (Cont'd) 

Illegal Suites - 
Hardship Cases. (Cont'd) 

MOVED by Aid, Bowers 

THAT the recommendations of the Committee of Officials, 
contained in this report, be approved. 

- CARRIED UNANIMOUSLY 


E . Interest on Prepayment of 
Property Taxes. 

The City Manager submitted the following report, under date 
of March 4, 1975: 

The Director of Finance reports as follows: 

"Section /4.I2 of the Vancouver Charter enables City Council to detemine by 
by-law the interest rate and terms and conditions applicable to the prepayment of 
property taxes, 

Ch October 1, 1974i City Council passed By-law 4S04 which in part changed 
the interest rate payable by the City on prepayment of property taxes to 9fo per 
annum. This change in the interest rate was considered reasonable in light of 
the then prevailing short-term interest rates. However, since that time, the 
short-term interest rates have dropped dramatically and, in my opinion, our 
current interest rate of 9fo on prepayment of property taxes is far too 
attractive, especially to businesses with short-term funds to invest. 

I therefore believe that the City should reduce its interest rate payable 
on prepayment of property taxes to 5^ per annum, a rate which is more representative 
of current market conditions. This change of rate would apply to prepayments 
received on and after the date City Council passes the amending by-law, not to 
prepayments already received. 

Since time is of the essence in this matter, I have asked the Director of 
Legal Services to prepare the necessary amending by-law and it is submitted to 
City Council concurrently with this present report. 

I therefore recommend — 

That City Council approve this change in the rate of interest payable by 
the City on prepayment of property taxes. The new rate to be ^fo per annum on 
prepayments of property taxes received on and after the date of passing of the 
amending by-law." 


The City Manager RECOMMENDS that the foregoing report of the Director 
of Finance be approved. 

MOVED by Aid . Bowers 

THAT the recommendation of the City Manager contained in this 
report, be approved. 

- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

I. Report of Standing Committee 
on Finance & Administration, 
February 20, 19 75 

The Council considered this report which contains two Clauses 
identified as follows: 

Cl. 1: Vancouver Art Gallery Request for Funding for 
Renovations 

Cl. 2: Preliminary Report - 1975 Revenue Budget Estimates 
The Council took action as follows: 

Vancouver Art Gallery Request for 
Funding for Renovations (Clause 1) 

MOVED by Aid. Volrich, 

THAT the recommendation of the Committee contained in this 
Clause be approved. 

- CARRIED UNANIMOUSLY 

Preliminary Report - 1975 

Revenue Budget Estimates (Clause 2) 

The Chairman requested and obtained permission to strike the 
following words after the word 'discussed' in the last paragraph 
of this Clause: 

"and it was agreed the rate should be increased to 
a break even point. " 

MOVED by Aid. Volrich, 

THAT recommendations A, B (i) , (ii) , (iii) , (iv) and C of 
the Committee be approved after amending recommendation B(iv) 
to read as follows: 

"that any interested Aldermen who wish to sit in as 
observers on the budget reviews, contact the City Manager 
who will arrange same." 

- CARRIED UNANIMOUSLY 

II. Report of Standing Committee 
on Community Services, 
February 20, 1975 

The Council considered this report which contains three 
Clauses identified as follows: 

Cl. 1: Proposed Neighbourhood Pub - 36 81 West 4th Avenue 
Cl. 2: Proposed Day Care Facilities - 3328 East 1st Avenue 
Cl. 3: Liquor Permit Application - 1277-79 Howe Street 

The Council took action as follows: 

Proposed Neighbourhood Pub - 
3681 West 4th Avenue (Clause 1) 

At the request of the City Clerk, it was agreed to defer 
consideration of this Clause to later this day. 

Clauses 2 and 3 

MOVED by Aid. Rankin, 

THAT the recommendations of the Committee contained in Clauses 
2 and 3 be approved. 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

III. Report of Standing Committee 
on Planning and Development, 
February 20, 1975 


West End Zoning and Urban Design 
Summary of Proposals (Clause 1) 

MOVED by Aid. Bowers, 

THAT this Clause be received for information. 

- CARRIED UNANIMOUSLY 

IV. Report of Standing Committee 
on Finance & Administration, 
February 27, 1975 

The Council considered this report which contains two 
Clauses identified as follows: 

CI. 1: 1975 Cultural Grants 
CI. 2: University Women's Club 

The Council took action as follows: 
Clauses 1 and 2 

MOVED by Aid. Volrich, 

THAT the recommendations of the Committee contained in Clause 
1 be approved and Clause 2 received for information. 

- CARRIED UNANIMOUSLY 


V. Report of Standing Committee 
on Community Services, 
February 27, 1975 


The Council considered this report which contains three 
Clauses identified as follows: 

CI. 1: Liquor Permit Application - 1255 West Pender Street 
CI. 2: Liquor Permit Application - 1075 West Georgia Street 
CI. 3: Further Consideration of Topics Discussed at the 
Joint Meeting of the Housing and Environment and 
Community Services Committees on Wednesday, 
February 19, 1975, in the Downtown Eastside 

The Council took action as follows: 
Clauses 1 and 2 

MOVED by Aid. Marzari, 

THAT the recommendations of the Committee contained in Clauses 
1 and 2 be approved. 

- CARRIED 

(Alderman Rankin opposed) 

Clause 3 

MOVED by Aid. Rankin, 

THAT this Clause be received for information. 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

VI. Report of Standing Committee 
on Planning and Development, 
February 27, 1975 


The Council considered this report which contains four 
Clauses identified as follows: 

CI. 1: Central Broadway Urban Design Study 

CI. 2: Development Permit Application #68855 - Nelson 

Park Primary Annex & Community Facility 
Cl. 3: Traffic Concerns in the Kitsilano Apartment Area 
CI. 4: Waterfront Planning Study 

The Council took action as follows: 

Clauses 1 to 4 

MOVED by Aid. Bowers, 

THAT the recommendations of the Committee contained in Clauses 
1, 3 and 4 be approved and Clause 2 be received for information. 

- CARRIED UNANIMOUSLY 

(Aldermen Boyce and Kennedy opposed in Clause 3) 


VII. Report of the Official Traffic 
Commission, February 19, 1975 

The Council considered this report which contains six 
Clauses identified as follows: 


Cl. 

1: 

49th Avenue & Cypress Street 



Cl. 

2: 

Various Traffic Matters - Vicinity 
and Montgomery Street 

of 

4 9th Avenue 

Cl. 

3: 

Pedestrian Signal Request - McGill 
Streets 

and 

Penticton 

Cl. 

4: 

Traffic Signal Controls - Proposed 
and Modifications 

New 

Locations 

Cl. 

5: 

Composition of the Commission 



Cl. 

6 : 

Other Business 




The Council took action as follows: 

Clauses 1 to 6 

MOVED by Aid. Marzari, 

THAT the recommendations of the Commission contained in Clauses 
1, 4 and 5 be approved and Clauses 2, 3 and 6 be received for 
information . 

- CARRIED UNANIMOUSLY 

VIII. Report of Special Committee re 

U.N. Conference, February 24, 1975 

Civic U.N. Program and 
Budget (Clause 1) 

MOVED by Aid. Kennedy, 

THAT the recommendations of the Special Committee contained 
in this Clause be approved. 

- CARRIED UNANIMOUSLY 
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COMMITTEE OF THE WHOLE 

MOVED by Aid. Sweeney, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Bowers, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 

BY-LAWS 

1. BY-LAW TO AMEND BY-LAW NO. 4 804, 
BEING THE TAX PREPAYMENT BY-LAW 

MOVED by Aid. Volrich, 
SECONDED by Aid. Bird, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Volrich, 
SECONDED by Aid. Bird, 

THAT the By-law be given second and third readings and the 

Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

MOTIONS 

A. Allocation of Land for Highway 
Purposes (3217 Charles Street) 

MOVED by Aid. Volrich, 
SECONDED by Aid. Boyce , 

THAT WHEREAS the registered owners have conveyed to the City 
of Vancouver for road purposes, the following described lands: 

(1) East 2.5 feet of Lot 32, Block 5, East Half Section 25, 
Town of Hastings Suburban Lands, Plan 3653. 

(3217 Charles Street); 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for road purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
highway purposes, and declared to form and constitute portions 
of highway. 

- CARRIED UNANIMOUSLY 

B. Government Liquor Act: 
General Licenses 


MOVED by Aid. Rankin, 
SECONDED by Aid. Volrich, 

THAT the issuance of a general license to all qualified 
establishments as set forth under the Government Liquor Act and 
subject to such other provisions established by the City of 
Vancouver, be hereby approved. 


- CARRIED UNANIMOUSLY 


JUL 14 1970 



Board of Administration, July 10, 1970 .... (PROPERTIES) .... 6 
Item No . 5 cont 'd 


Following further negotiations with Thomas H. Hara, 
Solicitor for the owners, they have agreed to a final 
settlement of $58> 000.00 inclusive of all considerations. 
This settlement is considered to be realistic and is endorsed 
by the City Solicitor and Central Mortgage & Housing 
Corporation. It is noted that said amount is also 
supported by independent appraisals received by the owners. 

RECOMMENDED that the Supervisor of Property and Insurance 
be authorized to acquire this property at a total cost 
of $58> 000.00, inclusive of all considerations, chargeable 
to Code #581+7/44." 


Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 


FOR ADOPTION SEc PA6E(S) 
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NOTICE OF MOTION 


The following Notice of Motion submitted by Alderman Kennedy 
and seconded by Alderman Sweeney, was recognized by the Chair: 


MOVED by Aid. Kennedy, 
SECONDED by Aid. Sweeney, 

THAT WHEREAS Aldermen may attend meetings of Standing 
Committees of which they are not members and may take part 
in discussion or debate by consent of a majority of the members 
of such Standing Committees; 

AND WHEREAS, because of the Standing Committee system, all 
Aldermen are not members of all Standing Committees; 

AND WHEREAS Aldermen, as elected representatives of the 
public, should be able to support their views on any subject 
before any Standing Committee and do so by right of vote 
within the said Committees; 

THEREFORE BE IT RESOLVED THAT 

(a) Aldermen who are not members of particular Standing Committees 
be granted the right to attend meetings of such Committees and 
enter into debate without requiring the consent of such 
Standing Committees; 

(b) such Aldermen have a right to vote whilst so attending these 
meetings ; 

(c) it be provided that whilst present, the Aldermen may be 
counted in arriving at a quorum; 

(d) the Procedure By-law be amended accordingly. 


1. 


Amendment to Procedure By-law 


(Notice) 


ENQUIRIES AND OTHER MATTERS 


Alderman Bowers - 
1975 Budget 


queried the City's position with 
respect to the Provincial Government's 
proposal to grant municipalities 1/3 
of the net revenue resulting from any 
increase in the export price of 
natural gas and whether it is feasible 
at this time to strike a contingent 
budget. Alderman Volrich advised that 
the Standing Committee on Finance and 
Administration will be considering the 
implications of the Provincial Govern- 
ment's 1975 Budget on March 13, 1975. 


Alderman Bird - 

Social Planning' s POSER 

and RESER Accounts 


enquired of the authority of the 
Director of Social Planning to expend 
funds from that Department's POSER & 
RESER accounts. The Mayor advised 
that the Director of Social Planning 
has authority to expend funds from 
these accounts up to $5,000 for the 
uses delineated in these accounts, 
however, any expenditures above $5,00( 
must be approved by Council. Commit- 
tee Chairmen, however, have no 
authority to expend funds from these 
accounts . 


The Council recessed at approximately 6:05 p.m. to reconvene 
in open session in the Council Chamber at 7:30 p.m. 
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The Council reconvened in the Council Chamber at approximately 
7:30 p.m., with Mayor Phillips in the Chair and the following members 
present : 

PRESENT ; Mayor Phillips 

Aldermen Bird, Bowers, Boyce, Cowie, Harcourt, 
Kennedy, Marzari, Rankin, Sweeney and 
Volrich 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Rankin, 
SECONDED by Aid. Harcourt, 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 
UNFINISHED BUSINESS & DELEGATIONS (cont'd) 

1975 Civic Grant Appeals 

Vancouver City Council on February 11, 1975, having considered 
the report of the Standing Committees on Community Services and 
Finance and Administration of January 28, 1975, on Civic Grants, 
agreed that those organizations wishing to appeal the decision of 
Council on grants, be given an opportunity to do so. 

Representations from the following organizations were heard 
this evening and Council took action as follows: 

(a) Downtown Eastside Residents Association 

Mr. Bruce Eriksen, President of DERA, addressed Council and 
submitted a brief in support of the Association's request for an 
additional grant of $5,190 to bring their 1975 grant up to the 
amount of $19,550 as requested by the Association. 

MOVED by Aid. Boyce, 

THAT Council delete the condition attached to the civic grant 
of $14,250 to DERA approved by Council on February 11, 1975, i.e., 
the functions and objectives of DERA to be defined to the satisfaction 
of the Director of Social Planning. 

- LOST 

(Aldermen Bird, Bowers, Cowie, Kennedy, Sweeney, Volrich 
and the Mayor opposed) 

MOVED by Aid. Harcourt, 

THAT an additional grant of $5,190 to DERA be approved. 

- LOST NOT HAVING RECEIVED 
THE REQUIRED MAJORITY 

(Aldermen Bird, Bowers, Volrich and the Mayor opposed) 

(b) Owl House 

Mrs. Violet Fineday addressed Council and appealed Council's 
decision in not approving a grant to the Owl House. Mrs. Fineday 
advised that Owl House was submitting a revised grant request in 
the amount of $61,436 to enable them to continue operations when 
their LIP funding runs out at the end of May. 

MOVED by Aid. Marzari, 

THAT Council defer action on this request and suggest that 
Owl House discuss their grant proposal with the Vancouver Resource 
Board ; 

FURTHER THAT the Director of Social Planning assist Owl House 
with this submission. 

- CARRIED UNANIMOUSLY 

cont ' d . . . . 
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1975 Civic Grant Appeals 
(continued) 


(c ) Salvation Army 

Major H. Moore spoke in support of the Salvation Army's 
request that Council reconsider its decision not to approve a 
grant to this organization for 1975. 


MOVED by Aid. Harcourt, 

THAT the Salvation Army's grant request be referred back to 
the Director ot Social Planning for furtner review and report to 
the Standing Committee on Community Services. 

- LOST 


(Aldermen Bowers, Boyce , Kennedy, Marzari, Volrich and the 
Mayor opposed) 

MOVED by Aid. Kennedy, 

THAT a grant in the amount of $20,000 to the Salvation Army 
be approved. 

- LOST NOT HAVING RECEIVED 
THE REQUIRED MAJORITY 

(Aldermen Bird, Boyce, Cowie, Harcourt, Marzari, Volrich 
and the Mayor opposed) 

MOVED by Aid. Volrich, 

THAT a grant in the amount of $10,000 to the Salvation Army 
be approved. 

- CARRIED BY THE 
REQUIRED MAJORITY 


(Aldermen Cowie, Harcourt and Marzari opposed) 


(d) God's Rescue Mission 


Rev. Melinda Thorne and a volunteer worker at the Mission, 
spoke in support of the Mission's request for an additional grant 
of $2,500. 


MOVED by Aid. Marzari, 

THAT an additional grant to $2,500 to God's Rescue Mission 
be approved; 

FURTHER THAT this grant to be disbursed on a monthly basis. 


- CARRIED BY THE 
REQUIRED MAJORITY 


(Aldermen Bird, Bowers and Volrich opposed) 

(e ) Emotional Emergency Centre 

Ms. Cathy Kidd addressed Council and advised that the Centre 
has reduced its civic grant request of $129,168 to $18,000 to 
assist with funding for the first six months of 1975, at which time 
they anticipate grants from other sources. 

MOVED by Aid. Kennedy, 

THAT Council approve a grant of $9,000 to the Emotional 
Emergency Centre; 


FURTHER THAT Alderman Boyce, as Council's representative on 
the Metropolitan Board of Health, research the mental health services 
currently funded through that Board for report back to Council. 


- LOST NOT HAVING RECEIVED 
THE REQUIRED MAJORITY 


(Aldermen Bird, Bowers, Boyce, Cowie, Harcourt, Rankin, 
Sweeney, Volrich and the Mayor opposed) 

cont ' d. . . . 
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UNFrNISHED BUSINESS & DELEGATIONS (cont'd) 

1975 Civic Grant Appeals 
(continued) 


(f ) B.C. Civil Liberties Association 

Mr. Bob Rowan addressed Council and appealed Council's previous 
decision to not approve a grant to this Association for 1975. 

MOVED by Aid. Bowers, 

THAT a grant in the amount of $7,500 to the B.C. Civil 
Liberties Association be approved. 

- LOST NOT HAVING RECEIVED 
THE REQUIRED MAJORITY 

(Aldermen Boyce, Kennedy, Sweeney and Volrich opposed) 

MOVED by Aid. Bowers, 

THAT a grant in the amount of $5,000 to the B.C. Civil 
Liberties Association be approved. 

- LOST NOT HAVING RECEIVED 
THE REQUIRED MAJORITY 

(Aldermen Boyce, Kennedy, Sweeney and Volrich opposed) 

(g) Narconon 

Mrs. L. Wall appealed to Council to reconsider their decision 
not to approve a grant to this Association for 1975. 

MOVED by Aid. Cowie, 

THAT a grant in the amount of $12,000 to Narconon be approved. 

- LOST NOT HAVING RECEIVED 
THE REQUIRED MAJORITY 

(Aldermen Bird, Bowers, Boyce, Harcourt, Kennedy, Marzari, 
Sweeney, Volrich and the Mayor opposed) 

(h) B.C. Association for the 
Advancement of Coloured People 

Mr. Ernest King and a member of the Association's Crisis 
Committee addressed Council and outlined the types of 'crisis' 
services provided by the Association. They advised that they 
are now requesting a grant of $2,280 of which $500 was approved 
by Council on February 11, 1975. 

MOVED by Aid. Harcourt, 

THAT an additional grant of $1,780 to the B.C. Association for 
the Advancement of Coloured People be approved. 

- LOST NOT HAVING RECEIVED 
THE REQUIRED MAJORITY 

(Aldermen Bird, Bowers, Sweeney and Volrich opposed) 

MOVED by Aid. Volrich, 

THAT an additional grant of $500.00 to the B.C. Association for 
the Advancement of Coloured People be approved. 

- CARRIED UNANIMOUSLY 

(i) Greater Vancouver Helpful 
Neighbour Society 

Mr. Bruce Crawford spoke in support of the Association's 
request for an additional grant of $1,400. 

MOVED by Aid. Kennedy, 

THAT an additional grant of $1,400 to th6 Greater Vancouver Helpful 
Neighbour Society be approved contingent upon the Association providing 
to the Director of Social Planning a satisfactory financial statement. 

- CARRIED BY THE 
REQUIRED MAJORITY 

(Aldermen Bird, Bowers and Volrich opposed) 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Report of Standing Committee on 
Community Services, February 20, 
1975 (continued) 


Proposed Neighbourhood Pub - 
3681 West 4th Avenue (Clause 1) 
(continued) 


In considering this Clause, it was 

MOVED by Aid. Rankin, 

THAT this Clause be referred back to the Committee for 
further consideration and discussion with the City Clerk. 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Bowers, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers, 
SECONDED by Aid. Sweeney, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 10:30 p.m. 

***** 


The foregoing are Minutes of the Regular Council Meeting 
of March 11, 1975, adopted on March 18, 1975. 
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i Manager's Report, March 7, 1975 (WORKS - 

I 
! 

! WORKS AND UTILITY MATTERS 

i 

I CITY ENGINEER'S REPORT 
I 

RECOMi'-lENDATIONS : 

1 . Flat Rates for Property Owners' Share of Completed Local Improvement Projects 
The City Engineer reports as follows: 

j 

j "Clause 51B of the Local Improvement Procedure By-Law provides that, by 

! resolution. Council may establish a flat rate per foot frontage with respect to 

I any two or more projects of a like nature, based on the average cost per foot 

frontage of such projects as estimated by Council. 

For the Local Improvement Projects completed in 1974, flat rates have 
been derived from contract costs and the costs of work done by City forces, 
together with an allowance for interest over the construction period and other 
general charges. 

These flat rates have been developed in accordance with the provisions 
of the Vancouver Charter and the Local Improvement Procedure By-Law and are within, 
or do not exceed by more than the allowable 10%, the estimated rates approved by 
^ Council in the respective Second Step reports for each Court of Revision. 

j The rates are shown on the List of Projects Completed in 1974, on file in 

; the City Clerk's Office. 

I RECOMMEND that the flat rates shown on the above-mentioned list of com- 
pleted projects be approved." 

The City Manager RECOMMENDS that the foregoing be approved. 


2 . Local Improvements on the "Initiative Principle " 
First Step 

The City Engineer reports as follows: 

"As required by the Local Improvement Procedure By-Law, projects for: 

Pavement and Curbs (higher zone) 
Pavement and Curbs (arterial street) 
P.C. Concrete Sidewalk 
P.C. Concrete Sidewalks (Filler Walks) 

shown on the attached Schedule dated February 14, 1975, are advanced to 
Council on the 'Initiative Principle'. 

The Arterial Street (54th Ave.) is advanced as part of the Arterial 
Street System Ln the S.E. part of the City; the Filler Walk projects are 
advanced as part of the Tree Planting Program in the downtown area, and the 
higher zoned street and the P.C. Concrete Sidewalk arc advanced because of 
high maintenance costs experienced, public complaints and traffic safety 
reasons . 

The City's share oi" those improvements is available in the 1974 
Streets Capital Budget." 

Second Stop 

'Iho nirocLor oi" Ivinanoo submits Llio fol Lowing report on the financial 
arrangomcnLs : 


Cont'd 
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Clause 2 Cont'd 

"In accordance with the provisions of the Local Improvement Procedure 
By-Law, I am submitting the City Engineer's report dated February 14, 1975. 

The estimated total cost of these improvements is $218,285 and the 
City's share of the cost is $163,479. 

I have to report that the necessary financial arrangements can be made 
to carry out this work." 

The City Manager has decided that it is desirable to undertake the 
projects referred to and RECOMMENDS that: 

(a) The reports of the City Engineer and Director of Finance be 
adopted together with the details of the Second Step Report 
on file in the City Clerk's Office. 

(b) The City-owned parcels shown on the list attached to the detailed 
Second Step Report for the Local Improvement Projects be declared 
assessable . 

(c) The Court of Revision for the projects listed in the attached 
schedule dated February 14, 1975 be held at 7:30 P.M. Thursday, 
May 1, 1975. 

NOTE: (Requires affirmative vote of 2/3 of 7ildermen present.) 
3 . Vancouver Centre Development Agreement to Lease 

The City Engineer reports as follows: 

"Under the terms of the Lease Agreement between the City and Vancouver 
Centre Development Limited, dated June 12, 1974, Section 6.05 reads, (in part): 

The City has agreed to the reduction of the floor space ratio for 
the Development from 10.51 to 9.855 by not requiring the construc- 
tion of two (2) additional floors of parking on the existing off- 
street motor vehicle parking garage which is a part of the Devel- 
opment but reserving to the City the right to require of Vancouver 
Centre within one (l) year of the date of this agreement to con- 
struct the two (2) additional floors or make a cash payment in lieu 
thereof: 

Section 6.05 continues; 

(i) if the City requires Vancouver Centre to construct the two (2) 
additional floors, then the City shall give to Vancouver Centre not 
less than throe (3) months' written notice to that effect and Van- 
couver Centre shall commence the construction of the two (2) addi- 
tional floors of parking to provide not less than 126 motor vehicle 
parking spaces on or before the expiration of such notice and there- 
after complete the same in a good and workmanlike manner to the 
satisfaction of the City as expeditiously as possible; or 

(ii) if the City does not give Vancouver Centre notice to construct 
the two (2) additional floors as provided in item (i) then Vancouver 
Centre shall on or before the expiration of the said one (1) year 
period pay to the City the sum of Two hundred and fifty thousand 
dollars ($250,000.00). 

The City's parking policy was recently amended to limit the amount ol [jMrking 
downtown developments were permitted to provide; our philosophy has been lo limit 
commuter parking to a substantial degrei>, while requiring provision of full park- 
ing requirements for transient use. The parking supply in the area ol the Vancouver 
Centre Development is adequate at this time. The Downtovm Parking Corporiition 
garage at Georgia and Richards is not fully utilized and additional parking space 
will be available in the area fairly soon from the Block 42 development. The extra 
parking which the City can require Vancouver Centre to construct would presumably 
be used largely by long term parkers and would not in any case be under the control 
of the City so that use by short term parkers could be insured. In view of the 
parking supply in the area and our policy on downtown parking, it seems appropriate 
for the City to require alternative (ii), the payment of $250,000.00 from Vancouver 
Centre. If, however, Council elects to require Vancouver Centre to construct two 
additional floors of parking, written notice must be given prior to March 12, 1975. 


Cont 'd 
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Clause 3 Cont'd 

I RECOMMEND that: 

a) Council select alternative (ii) of Section 6.05 of the Lease Agreement between 
the City and Vancouver Centre Development Limited, dated June 12, 1974, thereby 
requiring the developer to pay to the City, the svim of $250,000.00. 

b) that this sum be placed in the Parking Sites Reserve (Account No. 4769/-)." 

The City Manager RECOMMENDS that the foregoing recommendation of the City 
Engineer be approved. 


4. Georgia Viaduct Replacement - Contract No. 3 
Site and Landscape Development 

The City Engineer reports as follows: 

"On June S, 1971. Council approvcni flio recoiimiondaiion of the City 
Engineer that a contract be awarded to Jeckway Liindscaping Ltd. for Contract 
No. 3 - Site and Landscafie Development Tor- Georgia Viaduct H.eplaceiiiont . 

On Se p t'(Miil)(^ r 26, 1972, in v i c^w of flie City's inability to obtnin vacant 
possc^ssion ol' ihv Union l.aundi'v s i t at Union and (lore. Council agreiul to 
S(^parnt'(^ Contract No. 5 into two phas(^s in oi'dcM- that n ('oiiip I e t. i on C(U' t i f i ca te 
could b(^ issued for the major portion ol' the work, and thai hold-back monies 
could be released. Funds for the c oiiip 1 t i on of tiie landscaping (in the amount 
of $6,881.41) w(^re i-etained in the Georgia Viaduct Account, together with 
$1,118.5^) of hold-back monies, for a total of $8,000.00. 

On Augusi 28, 1973, because vacant possession of the property was still 
dela\ed. Council agreed to release the $1,118.59 oJ' hold-back monies. 

On March 4, 1974, vacant possession of ttu^ [)roperty having been achieved, 
tiu^ Contractor was instructed to proceed with tlu^ balance of the landscaf)i ng. 
At the same time, howcwcu-, the City was approached concerning alternate uses 
for tlu^ propc^rty. Council referred this t-o tln^ appropriate officials for 
study and repoi-t and tlu^ 1 ands('a[ii ng contractor was insti-ucted to withdra.w 
hi s I'o rc(^s . 

Undei- Ihc conditions of Clontract No. ), the Con t ra (• to r was r(>quif(Hi to 
maintain ccM't-ain |)ortioiis of ttii> work for a period of two gri)wing scNisons 
at't'CM- acceptanc(^ and t lu> City has r(>tain(>d th(> Contractor's F(^r l'oniianc(^ Bond. 
This p(M' i od has now (^xpii'cHi and. in v i (^w of ihr con l.rove fsy ovcm- t.lu^ us(> o I' 
the Union Laundi\\' site il would ai)[H>ai' fcstsible io considcn' tlu^ contract 
compU^ted and release tln^ Con t: rac to r ' s iiond . Tlu< Contract, or has Ixmmi appi'oached 
and he is agrecuvbli^ to this pi'ocedurc^. No furtluM- payments to the Conti-actor 
will b(^ r(H]u i rod . 

\i is RKCOMMENDKn tlnM-efor(> that: 

("■ontract, No. 5 - Site and Landscajx' Do vi> I o piiuni t - G(M)rgia Viaduct l?,f?pla,ce- 
iium t In- considcM-ed compl(-t.ed, t.luM'(>l)V reU-asing ^leckway Land sea, p i ng f'r'oiii 
rurtluM- obligation I'or th(> landscaping. 

The I'e I' I'o rmn nc(> Bond retained by the City be return(>d to .leckwa.y Landscaping 
1.1,(1 . 

Any future co.st.s for laudscaping the Union Laiindrx .site he considered a:, 
part of I he cost of preparing the area for allernale usi'." 


The City Manager RflCOMMllNDS that the fcjrogoing rocomincncJat ions 
oi the City I'^ngincor be approved. 
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CONSIDERATION ; 

5 . Senior Citizens Home at Harrison Drive and Victoria Drive 

The City Engineer reporl s as Lollows: 

"In a letter to Mayor Phillips dated December 16, 1974, Mr. R. 
Weddigen (President of the German-Canadian Benevolent Society) asked for 
financial assistance in making payment on bills submitted by the Engineer- 
ing Department. Copies of this letter have been circulated to Council 
Members . 

Mayor Phillips has requested the Engineering Department to report on 
this matter. 

The German-Canadian Benevolent Society requested the Engineering 
Department to carry out street and electrical work in connection with the 
building of an annex to their senior citizen's home. The work consisted 
of :- 

(a) the closing ol a portion of Harrison Drive; 

(b) the installation of a new bus loop (east of the closed portion 
of Harrison thrive) with its attendant trolley poles and street 
1 ight ing; 

(c) the construction of a concrete retaining wall on the south 
side of the bus loop. 

The estimated cost of the above work was $27,230. The actual cost of 
the work was $34,688.24. The overage (cost over estimate) of $7,458.24 
was due to unstable soil conditions experienced during the construction of 
the retaining wall and because additional trolley pole relocations were 
required . 

The German-Canadian Benevolent Society requests a grant from the City of, 
at least $4,84 7.86, (6'5/i of $7,4'")8.24) wliich is that portion of the overage 
which would not be covered by an additional grant 1 rom tlie Provincial Government, 

The Comptroller of Budgets indicates that if Council approves this grant, 
funding would be made available in the 1 97'') Revenue Budget. 

Submitted for Council's CONSTDERAT [ON is the request of the German-Canadian 
Benevolent Society for a grant." 

The City Manager submits the foregoing report of the City Engineer for 
Council's CONSIDERATION. 

INFORMATION ; 

6 . Removal of Garbage From Strata Title Condominiums 

The City Engineer reports as follows: 

"On December 10, 1974, the Standing Committee of Council on Housing 
approved a recommendation that Council establish a policy of "free" garbage 
removal from condominiums as currently in effect for single family dwellings 
and duplexes. 

On 17 December, 1974, Council approved a recommendation that the Cltv 
Engineer provide more complete and up to date Information concerning "free" 
garbage removal before Council considers this matter. 

The following information is provided: 

CURRENT POLICY 

The Current Refuse By-law with respect to garbage pickup is as follows: 
In the case of single family residential properties, the property is entitled 
to two cans "free" garbage pickup per week. In the case of a duplex, the 
duplex as a whole is entitled to two cans "free" garbage pickup per week. In 
the case of apartments and commercial premises, a charge is made for all 
garbage collected. The basic long standing philosophy behind this policy is 
that revenue properties should pay for garbage removal. The City does not 
provide garbage receptacles or containers free for any type of premises. 

Cont'd . . . 
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Clause 6 Cont'd 

NUMBER OF UNITS AND VOLUME OF REFUSE 

In addition to Strata Title ownership there are Self-owned co-operatives 
and long lease premises, each owner-occupier of these types of condominiums 
is entitled to the Provincial Home-owner Grant, and it is assumed that these 
various types of ownership will be treated identically. A search of assess- 
ment records indicates that to December, 1974, there were the following 
numbers of Strata Title, Self owned/Co-operatives and Long Lease, individual 
units . 

Strata Title 2,981 
Self-owned/Lease 1,660 


Total 4,641 

I The following table shows how the units are presently divided between City 

j and private refuse collection: 

I 


Type 
Strata Title 
Self-owned/Lease 

Totals 4,641 2,499 $16,500 * 2,142 

* These are collection costs only, and do not include the provision 
of garbage cans or containers because it is assumed throughout 
this report that provision of cans or containers is the respons- 
ibility of the owner or occupier of the premises, in accordance 
with the present policy as noted above. 

To provide costs for "free" collection from the total number of units, 
it is necessary to estimate the average amount of garbage which is collected 
from these units. It is not appropriate to assume that two cans per unit 
applies the same to condominiums, as for single family dwellings, because 
of the smaller occupancy of condominiums and the very small landscaped area 
per unit. The following information sets out the amounts for those premises 
which are City collected by means of garbage cans or by containerizatlon . 

No. of Units Average No. of Can equivalents 
City collected collected per unit /week 

Cans 1,459 0.225 

Containers 1,040 1.01 (contalnerization 

converted to can 

volume) 

Premises using contalnerization indicate a larger volume of waste 
generation than those using ordinary garbage cans. This apparent difference 
results because the containerized system uses large containers, 2 or 3 cubic 
yard size, (a capacity of 20 and 30 cans respectively) into which are placed 
the boxes, packing crates and other bulky items as well as ordinary garbage. 
Premises using ordinary cans cannot place bulky items in their small recept- 
acles and therefore must dispose of the boxes, etc. , by breaking them down 
in size, thus reducing the volume, or by having a special bulk collection 
made as required to remove this material at an extra charge. 

A common basic allowance of "free" collection is necessary to provide the 
various forms of condominliims with equitable treatment. If Council decides 
to provide "free" collection to Strata Titles and Self-owned Corporations, it 
is suggested thnt the "free" basic allowance be one-half can/unit/week. This 
does not restrict a Corporation from disposing of more refuse than this basic 
amount should the condominium management not wish to reduce the volume of 
bulky items, however the additional would be paid for at the rates provided 
in the Refuse By-law. 


City Collected Units Units Not 

(Can and containerized) presently 

Total Units Annual Collection Collected 

Units Collected Charges (1974 Rates) by City 

2,981 1,161 $12,000 * 1,820 

1,660 1,338 $ 4,500 * 322 


Cont'd . . . 
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REPORT TO COUNCIL 
STANDING COMMITTEE OF COUNCIL ON GENERAL PURPOSES 

July 9, 1970 

A meeting of the Standing Cominittee of Council on General Purposes was 
held on Thursday, July 9, 1970, at 3:10 p.m. in the Council Chamber, 
City Hall. 

PRESENT: Alderman Broome (Chairman) 

His Worship the Mayor, Aldermen Bird, 
Calder, Hardwick, Linnell, Phillips, 
Wilson. 

ABSENT: Alderman Sweeney (Leave of Absence) 

CLERK: M. James 

Ihe minutes of the meeting of May 7, 19 70 were adopted as circulated. 

PART I 

iThe following recommendation of the Committee is submitted to Council 
for consideration. 

|l. U. B. C. M. Convention 
Resolutions 

lEarly this year, when Council was advised of the Annual Convention of the 
Union of Britidi Columbia Municipalities, Council directed that the City 
Clerk gather and submit to the General Purposes Committee, proposed 
Iresolutions from the Members of Council and the Administration. Under 
late of July 9, 1970 the Board of Administration submitted, for the 
consideration of your Committee, five separate resolutions, copies of 
i/hich are attached. 

^fter consideration of each resolution your Committee 

ICOMMENDS that the resolutions numbered 1, 3 and 4 be submitted, and 
resolutions numbers 2 and 5 be withdrawn and 

FURTHER RECOMMENDS that the following be submitted: 

WHEREAS Section 37 (2) (b) of the Hospital Act (R.S.B.C. 
Chapter 178) provides that the Lieutenant-Governor in Council 
may take regulations respecting 


"the number or proportion of persons who, 
being persons in receipt of social assistance 
as defined in the Social Assistance Act, are 
to be provided with the necessary care and 
accommodation therein at the rates payable 
for the time being under that Act:" 

AND WHEREAS the City of Vancouver, in common with other 
municipalities in British Columbia, is experienceing more and 
more difficulty in the placement of recipients of Social 
Assistance in facilities necessary for their care and accommodation 

AND WHEREAS the City of Vancouver, in common with other 
municipalities in British Columbia, is unable from its own 
resources to provide recipients of Social Assistance with the 
facilities necessary 

cont • (2 . 
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Clause 6 Cont'd 

It is drawn to Council's attention that a change in policy for the above 
units might result in pressure for changes in at least duplexes. Council has 
in the past requested information concerning the extra cost to provide more 
than two cans of garbage "free" per week from duplexes and have decided to 
retain the present standard because of the large additional cost, (in the order 
of $73,000 annual operating costs, $20,000 annual loss of revenue, and $84,000 
for additional garbage trucks.) 

COSTS 


The cost to provide "free" collection to Strata Title and Self-owned/Leased 
Corporations, permitting a basic "free" allowance of either one-half or one can 
per unit/week, is estimated as follows: 

"Free" basic allowance unit/wk . 
one-half can one can 


1. Loss of revenu e, 1974 rates, from those 

units presently being City collected $16,500 $16,500 

2. Extra Annual Net Operating Costs. 1975 rates , 
for units Not being presently collected 

by the City, plus the increased volume 
resulting from provision of "free" 
collection and the additional develop- 
ments which will come into effect in 

1975. $50,000 $100,000 

This annual cost will increase as 
additional units are built or converted. 

3. Additional Trucks - It will be necessary 
to obtain additional container trucks to 
handle the additional work because 
developments not presently being served 
by City collection and those currently 

under construction, will primarily 
reauire containerized service. 

(cost $60,000 each) $120,000 $240,000 


The present container inventory is sufficient to initiate a program 
beginning 1 January, 1976, however, as additional condominiums are 
developed, it is anticipated that additional containers will be 
required during 1976. 

CRITERIA AND ADMINISTRATIVE PROCEDURES 

The provision of "free" collection to Strata Title and Lease Corporations 
would require Refuse By-law changes to incorporate the intent of the following 
criteria and administrative considerations: 

(a) Basic Entitlement - "Free" collection will apply in accordance with 
the Refuse By-law, to those Strata Title and Self-owned/Leased 
condominium premises used as dwellings only, with a basic "free" 
allowance amounting to the equivalent of one-half regulation garbage 
can per week /unit, or one can per week/unit, whichever is chosen. 
This will require certain changes in the Refuse By-law. 

(b) Storage of garbage - Sufficient regulation garbage cans or City 
containers must be available on each of the premises to contain a 
one week volume of garbage from the premises. City containers in 
two or three cubic yard sizes will be provided, when requested 

by the corporation and if a suitable location for the container(s) 
is available on the premises. The cost per month to the corporation 
will be the minimum monthly charge less one call charge, for the 
applicable size of container, as listed in the Refuse By-law. 


Cont 'd 
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Clause 6 Cont'd 

"Free" container dumping service will be provided weekly to those 
premises using City containers, up to the amounts listed as follows: 


Size of Premises (Units) 

Less than 40 
41-60 
61-80 
81-100 


"Free" basic allowance/unit/vk 
one-half can /wk one can /wk 


2 cu. yd. 

3 cu. yd. 

4 cu. yd. 

5 cu. yd. 


4 cu. yd. 

6 cu. yd. 

8 cu. yd. 

10 cu. yd. 


etc. in multiples of 20 units 


(c) Frequency - The Cltv will provide for normal weekly collection only, 
additional and/or special requirements will be charged for as 
provided In the Refuse By-law. 

(d) Application for "free" Service - Strata Title and Self-owned 
Condominium corporations must complete authorized application 
forms and certify the total number of Strata Title or self- 
owned/leased units in the premises or development and provide 
other required information. Service will be provided after the 
application is accepted by the City Engineer. 

(e) Timing - It is suggested that if "free" garbage collection for 
clondominiums is instituted, it not be commenced until 1 January, 
1976. This will provide sufficient time to obtain the additional 
trucks and institute the necessary changes to the computerized 
billing system. 


SITMMARY 

Should Council establish a policy of "free" City Garbage removal from 
condominiums the following will require resolution and approval. 


I. 

II. 


Establish the basic allowance of "free" garbage removal per unit per 
week . 

"Free" basic allowance/unit/wk . 


one-half can 


one can 


Loss of revenue and additional costs 

a. Loss of scavenging collection 
revenue from units existing 

prior to 1975 $16,500 

b. Provision of funds for the additional 
annual net operating costs to collect 
from those units not now being served 
by the City and also including the 
anticipated effect of "free" collection 
in volumes and the additional develop- 
ments in 1975. (1975 rates) $50,000 


$16,500 


$100, onn 


c. Provision of additional loader-packer 

trucks at $60,000 each $120,000 


$240,000 


III. Implement the service after the additional trucks are received and in 
operation, estimated 1 January, 1976. 

IV. The Director of Finance advises that funds for the above expenditures, 
or a prorated portion of operating costs, would need to be included in 
the appropriate year's annual budget. 


Cont 'd 
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Clause 6 Cont'd 

If the conmencement date were 1 January, 1976, advance approval is 
required to include the necessary trucks in the 1975 Budget and proceed 
iiranediately with purchase arrangements. 


V. Authorize the Director of Legal Services to change the Refuse By-law 

to include criteria and administrative considerations outlined 
previously in this report." 


The City Manager submits the foregoing report of the City 
Engineer to Council for INFORMATION. 


FOR COUNCIL ACTION SEE PAGE(S)S 
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BUILDING AND PLANNING MATTERS 

RECOMMENDATION 

1. "Rubber Stamp" Approval of New Condominiums 
by the Approving Officer 

The Director of Planning reports as follows: 

"The Strata Titles Act (1974) splits the approving jurisdiction 
between the Approving Officer and City Council. Approval of new 
buildings now requires only the approval of the Approving Officer. 
The approval of existing buildings or conversions remains with City 
Counci 1 . 

Section 4(1) of the Strata Titles Act (1974) requires the Approving 
Officer to issue a Certificate of Approval prior to the construction of 
new buildings, (See Appendix 'A' for Section 4 of the Act). 

This regulation does not empower the Approving Officer to refuse an 
application or set any conditions for approval which would give meaning 
to his signature, nor is it a requirement that he be provided with any 
building plans. 

A Certificate of Approval, when issued, authorises the subsequent 
registration of the Strata Plans, even years later. The Approving Olficer 
has no means of knowing whether his "rubber stamp" approval is being 
used to register a Strata Plan which shows common property such as sv imm- 
ing pools, laundry rooms, parking spaces, storage areas, etc., being 
designated as separate strata lots, which is contrary to Section 3(2) of 
the Act . 

It also appears that neither the Superintendent of Insurance noi the 
Registrar would have the means of identifying such violations, without 
having access to the approved building plans nor, in fact, are they 
required to do so. 

Such a violation was recently discovered by this office when a copy 
of a registered Strata Plan was submitted for our records by the developers' 
solicitor, who has since agreed to rectify the situation by registering a 
deed which would establish the illegal Strata lot as the common property 
it should originally have been. 

It is evident therefore that the provisions of Section #4 of the 
Strata Titles Act (1974) are totally inadequate to permit any meaningful 
control by the Approving Officer and at the present time, the need for him 
to issue a Certificate of Approval is totally redundant. 

It is therefore RECOHMENDED that the Director of Legal Services be 
instructed to formally advise the Provincial Government that the existing 
provisions of Section #4 of the Strata Titles Act appear to be redundant 
and that the Act should be suitably amended, following discussions with 
the City, to either eliminate the need for the approval of new buildings 
by the Approving Officer or, alternatively, grant him the authority to 
approve the Strata ^^lnn or refuse to approve it, Bubject to suc:h terms 
and conditions as he may consider appropriate. " 

The City Manager RECOMMENDS that the foregoing rocommendatiou 
of the Director of Planning be approved. 

INFORMATION 

2. Conversion of the Premises at 4305 Granville Street 
to 4 Dwelling Units 

Mr. Jean-Claude Samycia 

The Director of Planning reports as follows: 

A letter was received from Mr . Jenn— CI aude Samycia of 43^5 (IranvilL*' 
St. by City Council on October 8, 19 74 with regard to convert i ng 
an existing building into a multiple family dwelling consisting of 
four individual suites. Council requested the Director of Planning 
to prepare a report for Council on the matter. 
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Clause No. 2 (continued) 

The site is situated in an (RS-1) One-Family Dwelling District at 
the southwest corner of Granville and Nanton Streets, the lot 
dimensions being 67*45' x 130'. 

An appeal was filed with the Board of Variance on April 2f 1974 to 
convert the building, previously used as a private school, into a 
multiple conversion dwelling consisting of 3 housekeeping units and 
4 dwelling units. Mrs. Mackay of the Shaughnessy Heights Property 
Owners Association was present at the Board of Variance meeting and 
advised that the Association wished to have the premises reverted to 
a One-Family Dwelling. The Board of Variance unanimously disallowed 
the appeal. 

A further appeal was filed on May 1, 1974 by Mr. Jean-Claude Samycia 
to convert the premises into 3 dwelling units with 1 dwelling unit 
on each of the 3 floors and with the basement being used for storage. 
The Board of Variance again unanimously disallowed the appeal. 

It should be noted that when the subject premises were being used as 
a private school, the site consisted of three 67*45' x 130' lots; 
however, 2 of the lots were subsequently sold after the school was 
discontinued. Development permits have now been issued to construct 
one-family dwellings on each of these lots. 

An application to rezone 4305 Granville Street to a multiple use 
zone could not be supported as any such rezoning would permit multiple 
or apartment development in an area otherwise zoned and developed for 
single family dwellings. 

A copy of the letter from Mr. Jean-Claude Samycia dated October 8, 
1974> is attached. i 

The City Manager submits the foregoing report for the 
INFORMATION of Council. 

CONSIDERATION 

3. Plumbing Facilities 
1073 West Broadway 

The City Building Inspector reports as follows: 

"On December 10th, 19 74, Council instructed the Building 
Inspector to take no action on the case of Mrs. Petruk 
who applied for consideration under the Council's Hard- 
ship Policy. Mrs. Petruk occupies the living quarters 
in the rear area of a building operated as a beauty 
parlour by Mrs. M. Froese. 

The Hardship Committee is now in receipt of a request 
by Mrs. Froese that she be given consideration under 
the Hardship Policy. She has been ordered by the Health 
Department to either install plumbing facilities for the 
beauty parlour as required by Provincial legislation or 
terminate the business. A third alternative could be 
for Mrs. Froese to ask Mrs. Petruk to vacate the rear unit 
which would then make the plumbing facilities available 
for the beauty parlour. 

We have been advised by Mrs. Froese that she sublets the 
living quarters to Mrs. Petruk and that she has access to 
the plumbing facilities in the suite. Mrs. Froese is 
applying on the grounds of hardship to be allowed to con- 
tinue her business without complying with the Health 
Department's order. 

This is an unusual request for which there is no precedent. 
The matter is therefore placed before Council for 
CONSIDERATION. " 


The City Manager submits the foregoing report for the 
CONSIDERATION of Council. 
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RECOMMENDATION 

4. Proposed New RT-3 (Two Family Dwelling District) 
for Strathcona 

The Director of Planning reports as follows: 


" Background 

On September 6, 19 72, a major part of the Strathcona neighbourhood was 
rezoned from RMS Multiple Dwelling District to RT2 Two Family Dwelling 
District. This action was taken according to the general desire of 
the residents to preserve the area for family housing. The RT2 zoning, 
although adequate for general application in the city, does not meet 
the particular needs and character of the Strathcona area. In Strathcona 
the standard subdivision is into 25 foot lots which is smaller than 
almost all other RT2 areas. The existing front yards are almost all 
12 feet which again is different than most other RT2 districts which 
mostly have the standard 2 4 foot front yard for the existing development. 

The Strathcona Housing Association, which is an off-shoot of the 
Strathcona Property Owners and Tenants Association, has made a Develop- 
ment Permit application to develop eight vacant sites in the Strathcona 
area and will be making further application in the near future. Most 
of the vacant sites in Strathcona are owned by the Provincial Govern- 
ment and SPOTA is negotiating for the lease of these sites. The first 
"pilot project" developed by SPOTA last year on Union Street had to go 
to the Board of Variance for relaxation of various items which were 
inconsistent with the RT2 regulations but quite in character with the 
rest of the Strathcona area. To avoid the necessity of going to the 
Board of Variance in future, it is proposed that a new zoning district 
be established for Strathcona modelled on the RT2 but recognizing the 
special local peculiarities. This would apply not merely to the SPOTA 
applications but also to applications on any vacant private lots. 

It is proposed that a new RT3 District, Two Family Dwelling District 
be created which will be similar to the RT2 District but with the 
following variations: 

(a) Minimiam site area for single and two family dwellings be reduced 
from the present 4800 square feet or an absolute minimum of 3800 
square feet for already legally registerd parcels to 3000 square 
feet or any legally registered parcel. For townhouses and garden 
apartments, the minimum site area to be 6000 square feet as 
against 10,000 square feet required in RT2 Districts. 

(b) Front yard to be 12 feet instead of 24 feet required in RT2 except 
where adjoining buildings are back further than 12 feet in which 
case the minimum front yard will be the average setback of 
buildings on the two adjoining sites. 

(c) Parking standards will be reduced and some of the requirements 
for parking areas changed. 

(d) The floor space ratio and site coverage would be the same as at 
present, being 0.6 and 45% respectively for duplexes. For garden 
apartments or townhouses, these would be related to the RMl 
regulations as in the case of the present RT2 areas. 

(e) Building height would be restricted to two storeys and cellar as 
in the present RT2 except for some possible variations to allow 
extra height where the natural ground level of the site is 
substantially below street or lane grade. 

(f) Some streamlining of the conditional uses will also be recommended. 


cent ' d 
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Clause No. 4 (continued) 

The proposals outlined eibove would all permit the approval of the 
present development permit application by the Strathcona Housing 
Association, but there would be some problems with some of the smaller 
lots on which they are currently developing proposals. This has been 
discussed with the Architect of SPOTA and it is understood that 
they are reconsidering their position at this time. 

Recommendation 

It is recommended that the Director of Planning be instructed: 

(A) To prepare an RT3 Two Family Dwelling District Schedule as 
outlined in this report. 

(B) To make application to rezone the PT2 Two Family Dwelling 
Districts in Strathcona Area to RT3 Two Family Dwelling District." 


The City Manager RECOMMENDS that the foregoing recommendations 
of the Director of Planning be approved. 


5. Waiver of Fees - City^owned Properties, 
Vicinity of Semlin Drive and Pandora 
and Triumph Streets 

The City Building Inspector reports as follows: 

"Mr. Daniel Vanin, Development Officer of the Greater Van- 
couver Regional District, by letter dated January 31st, 
1975, refers to the proposed rental housing for lower 
income families to be constructed on the above land and 
requests that the fees for building grades be waived. 

The regulations of the Building By-law require that the 
applicant for the building permit obtain from the City 
Engineer the design elevations of the streets at the 
property lines and pay the appropriate fee for such 
building grades. The City Engineer estimates that the 
maximum fee for the above site will not exceed $400. 

Because the land is leased from the City rather than 
purchased in fee simple Mr. Vanin submits that the cost 
of providing building grades should be the responsibility 
of the City as part of the land-lease arrangement. He 
further requests that the fee be waived in order to keep 
the total development costs to a minimum in order to pro- 
vide a realistic rental structure for low income families. 

The Director of Legal Services advises that the City Build- 
ing Inspector does not have the authority to waive fees 
required by the regulations of the Building By-law. A 
grant in lieu of the fee would be required to comply with 
the waiver request. Should a grant in lieu of the building 
grade fee for this development be considered. Council may 
wish to examine City land-leasing principles with a view to 
forming a policy." 

The Supervisor of Property ^ Insurance reports as follows: 

"Attached hereto are Extracts from the Minutes of the 
Vancouver City Council Meeting of December 3, 197A-, 
wherein it was moved that the City negotiate with the 
G.V.R.D. for the lease of the Subject City lands, and 
on two other City^owned housing sites on the basis of a 
50- year prepaid lease, and at amounts equivalent to 
approximately one- third of the estimated market value. 


cont ' d 
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Clause No. 5 (continued) 


In the past, on sale or long-term lease of City property, 

even for Senior Citizens and Low Income Family Housing 

uses, the developers have been required to comply with 

all City by-laws and to obtain all necessary permits and pay 

all fees required in connection with the development of the 

site. 

The request for relaxation of the fee for establishing the 
building grade is a modest one, but is for services rendered. 
Any waiving of fee could well be but the start of a series 
of similar requests and, in light of the heavy subsidy 
already granted by the City in the disposal of its lands for 
housing, I would think the request should be refused." 


The City Manager submits the foregoing reports of the City 
Building Inspector and the Supervisor of Property and Insurance to 
I Council and RECOMMENDS that the request be refused. 


FOR COUNCIL ACTION SEE PAGE(S) 
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FIRE AND TRAFFIC MATTERS 

RECOMMENDATION ; 

1. Use of Transitway for Construction Vehicles - 
Block 42 


"The City Engineer report as follows: 
BACKGROUND 

On October 29, 1974, City Council received a report from the City Engineer 
recommending that Council approve a relaxation in policy for issuance of truck 
permits for Granville Mall to allow construction vehicles servicing the Block 42 
site to use the transitway subject to the following conditions: 

a. Trucks be not permitted to use the Mall from 7:00 to 9:00 a.m. 
and 4:00 to 6:00 p.m. 

b. All trucks be required to have individual permits in accordance 
with the by-law. 

C, Use of the Mall to be restricted to the block between Georgia 

and Dunsmuir, with access from Dunsmulr only and exit westbound 
on Georgia only. 

e. Construction vehicle access to the transitway to be made only 
under flagman control. 

f . Pacific Centre to pay costs for repair of any damage which may 
result from heavy construction vehicles being driven over the 
curb. 

Use of the transit lane would allow the construction vehicles 
to pull around obstructions blocking the 'construction lane', 
west of the transitway. 

This recommendation was made in response to a written request 
from the contractor. When the agreements for construction 
arrangements for Block 42 (Granville-Howe-Georgia-Dunsmuir J 
were signed, the Granville Mall was not envisaged. As a re- 
sult of construction of the Mall, access arrangements, which 
were previously possible, could not be implemented. The Con- 
tractor requested use of the Mall (between 10 and 20 vehicles 
per day) from Dunsmuir to Georgia until the end of January, 1975. 

When dealing with this report. Council approved the recommendations 
of the City Engineer, and added a further condition - (6): 

g. That Pacific Centre undertake to keep Granville Mall free from 
dirt and debris at all times during this construction period, 
and that the City Engineer exercise discretion with respect to 
cancellation of the agreement should this arrangement prove 
unsatisfactory to the City. 

PRESENT SITUATION 

Delivery of structural steel for tower number three has been delayed, and 
the Contractor has now requested verbally, that use of the Mall to complete the 
work outlined in his earlier request be extended to the end of March, 1975, but 
with a maximum of five trucks per day. In addition, he has requested that approx- 
imately one truck per day be allowed to use the Mall until completion of the pro- 
ject (August, 1975) to cover any problems that may arise due to blockage of the 
construction lane. 

The arrangements have worked satisfactorily so far and B.C. Hydro have indica- 
ted that this extension would be acceptable to them. 

The City Engineer RECOMMENDS that the relaxation for issuance of truck 
permits for Granville Mall to permit Block 42 construction, be extended to 
August, 1975, in accordance with conditions previously in effect." 

The City Manager RECOMMENDS that the foregoing recommendation 
of the City Engineer be approved. 

FOR COUNCIL ACTION SEE PA6E(S) f2:iZ 
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FINANCE MATTERS 



RE COhL^lEN DAT I ON 


1. 


Standard Tube Canada Ltd. Claim No. 15399 


The Director of Legal Services reports as follows: 

"This claim arose out of an accidental breakage of a 12" 
water service by our crews excavating for sewers adjacent 
to the warehouse of the above Company on Manitoba Street. 

The breakage caused flooding of a truck loading bay which 
was used as a storage area. This Company deals in chrome 
plated tubing used in the manufacture of chrome furniture 
and a considerable eunount was under water and silt as a 
result of the flooding. This caused rusting and damage to 
the chrome finish on the tubing as the water receded. 

Some of the material was salvaged by cleaning and some sold 
in damaged condition. The balance was sold as scrap as it 
could not be reclaimed. This has been verified by our 
investigation. 

The loss has been established at $3,228.58. 

It is the opinion of the Director of Legal Services that the 
City is liable to the Claimant, and that the Claimant has 
substantiated his claim for $3,228.58. Therefore, payment of 
this claim is recommended." 

The Comptroller of Budgets advises if the recommendation is 
approved, costs will be changed to 7090/953 Sundry Legal costs. 

The City Manager RECOMMENDS that the recommendation of the 
Director of Legal Services be approved. 


2 . United Housing Foundation - Central and Oliver Hotels 

The Director of Finance and the Director of Social Planning have submitted the 
following report: 

"The United Housing Foundation purchased the Central and Oliver Hotels for 
conversion to downtown east-side housing. With a $200,000 City grant plus C.M.H.C. 
financing they have renovated 140 rooms to provide a better quality of housing. 
The City agreed to lease the ground and basement floors for a meal service 
facility, bathing facility, and recreation facility. The City obtained Provincial 
agreement to cost sharing of these facilities for renovation to the ground floor 
and basement levels, for purchase of equipment and for the on-going costs of 
operation. 

It was understood by everyone concerned (UHF, City, Province) that C.M.H.C. 
would fund the renovation costs for the meal service, bathing, and recreation 
facilities, as well as the 140 rooms. However, when it came time to do the work 
UHF was advised by C.M.H.C. that they would not provide the funding. The funding 
for the social services had not been pinned down as tightly as everyone assumed. 

The United Housing Foundation had to do a considerable amount of work related 
to the social services in the process of renovating the rooms of the hotels, such 
as wiring, elevators, lower level structural work, extension of sprinklers. This 
has put UHF in the serious financial position of having to spend funds towards 
the multi-use centre, with no source of financing confirmed and basically little 
in the way of internal resources. 

Since this work is being done for a City- sponsored project and the City has 

actually signed a lease for the premises, it does appear to be somewhat unfair 

to UHF. We are also of the opinion that C.M.H.C. has failed to fulfill their 

moral obligation to the financing. 


Cont'd. . . 


FJUL141970 

standing Committee on 
General Purposes, July 9, 1970 

Continued 


AND WHEREAS Section 37 (2) (b) provides for the 
Lieutenant-Governor in Council to make regulations to assure 
accommodation and care and the rates for such accommodation a 
may be prescribed from time to time pursuant to the Social 
Assistance Act. 

THEREFORE BE IT RESOLVED THAT the Union of British 
Columbia Municipalities petition and urge the Lieutenant- 
Governor in Council to exercise the power granted by Section 
37 (2) (b) of the Hospital Act and issue regulations to 
provide the number or proportion of persons that are to be 
provided with this necessary care and accommodation. 


The meeting then adjourned. 


FOR ADOPTIOi^ SE PA6E(S)„'?:.Wl— . 
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Clause No. 2 Continued: 


The Director of Social Planning and UHF have been investigating other 
potential financing sources. Their efforts have not yet been successful but they 
are still hopeful. In the interim, UHF has applied to the City for a short term 
loan similar to the one the City made to them in the initial stages of the 
renovations. They have requested a $200,000 loan on a 90 day note at our interest 
rate (Bank prime rate) pending resolution of the financing problem. 

The Director of Social Planning plus whatever political help he needs will be 
approaching the Provincial Government if all other sources fail. It is quite 
possible that the City will have to share the final financing with the Province. 

The security for the final financing needed (close to $500,000) is of course 
the lease the United Housing Foundation has with the City and the City/Provincial 

agreement to amortize the renovation cost as part of the ongoing cost of 
operation of the multi-use centre. In other words, the security for the 
final loan, if it is provided by the City/Province, is the City and the 
Province itself. 

RECOMMENDATION 

The request of the United Housing Foundation for a $200,000 loan for 
90 days is therefore recommended to Council for approval." 

The City Manager RECOMMENDS approval of the recommendations 
of the Director of Finance and the Director of Social Planning. 


3. Vancouver Resources Board Use of City Premises and 
Furniture and Equipment 

Ihe following report has been received fron the Director of Finance. 

"Effective January 8, 1974 the Provincial Government assumed the costs 
of administration of the welfare function in Vaixx)uver, through the Vancouver 
Resources Board. The welfare staff continued to use City premises, furniture 
and equipment, and negotiations have been proceeding with regard to the rental 
of City premises and the purchase or leasing of the furniture and equiptent 
by the V.R.B. In sane cases the V.R.B. does not wish any form of long term 
lease as they wish to re-evaluate their distribution of the service function 
and therefore may wish to obtain different premises. 

Mr. J. A. Sadler, Deputy Minister, Department of Human Rssoiarces, and I 
have now agreed on rental rates for the premises and a price for the V.R.B. 
to purchase our fximiture and equipment. The details of this are given below. 

Part of my reocranendaticn is that the premises should be leased under as 
siirple as possible a iiHster agreement with the V.R.B., on a month-to-month 
rental basis with the V.R.B. to make vp its mijnd as to vrtiether or not it 
wishes a long term lease on any of the buildings by Jme 30th, 1975. We 
would wish to review applicable rentals prior to a term lease being given to 
the V.R.B. or if the month-to-mcnth tenancy continues beyond June 30th, 1975. 
This provides the V.R.B. with the flexibility to make decisions on its loca- 
tions and protects the City against a continuing mcnth-tD-month situation. 
With regard to the buildings that we are leasing and in turn leasing to the 
V.R.B., the V.R.B. is to b«=? oottitdtted to the end of our respective leases, at 
which time tlie V.R.B. could decide vtether or not to continue leasing directly, 
or perhaps through the City if 24>propriate . If there are rental review 
clauses in those leases we ejqpect to be able to adjust the rental to the V.R.B. 

The City^cwned buildings (or portions thereof) to be leased to the V.R.B. 
for their period of occxpancy are as follows: 

Note ; The square foot areas are subject to adjustment as circimstanoes 
change. 

if^ddress Sq. ft. area Rate per sq. ft . Notes 

1530 W. 8th 13,756 $5.50 

2610 Victoria Dr. 2,934 6.00 


Cont 'd. 
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Clause No. 3 Continued : 

6445 Knight St. 3,162 

517 Hamilton St. 6,000 

3998 Main St. 3,205 

Taylor Manor 17; 100 


6.00 
5.50 
7.85 


Feb 1 - Oct 31/74 


Note (i) 


Note (i) : Bie Deputy Minister states that occi^>ancy of Taylor Manor 
is ejtpected to be reasonably short. The building, because 
of age and condition, requires very high maintenance and repair 
expenditures. These ej^jenditures will now be the responsibility 
of the V.R.B. The situation will be reviewed June 30, 1975 to 
determine if no rental is still justified. 


llTe following buildings are being leased by the City and the full lease 
costs are to be assumed by the V.R.B. for the space they occupy. 


1720 Grant St. 5,619 
1655 Robson St. 289 
2066 W. 10th Ave. 


$7.00 
7.00 


Note (ii) 
Note (iii) 


Note Cii) 


Note(iii) »- 


Jan 8 - May 31, 1974. ArrangCTients changed after May 31 and 
^vemment billed under a different cost sharing method. 

Total rental and expenses have been passed on to the 
government with their agreement. Our lease on this 
building could be assigned to the Government or the V.R.B. 


Physical assets other than buildings 

This category consists of fxamiture and office equipment, automobiles, 
and consunables such as stationPry, office supplies, food stuffs, janitorial 
si;^3plies, etc. The City Purchasing Agent took an inventory of all the items 
and these were valued cai much the same basis as the furniture, equipment, 
etc. , disposed of to the Government in the administration of justice area. 
The amount arrived at as representing a reasonable value is $112,000. The 
autonobiles used in the welfare operation were originally jointly purchased 
under C.A.P. sharing arrangements and the cotplexit^ of untangling these 
plus the minimal City value involved leads me to recotutEnd that we transfer 
these automobiles to the V.R.B. for $1.00. 

I therefore RECCtWEND that: 

A. Tne City enter into a master lease agreement for the buildings with 
the V.R.B. in accordance with the above noted conditions and lease 
rates, such lease to be prepeured by the Sipervisor of Prcperty and 
Insurance and the Director of Legal Services; 

B. The City dispose of the furniture, equipment, and consumables used by 
tlie welfare operations, to the V.R.B. for a price of $112,000; 

C. The City dispose of the 14 cars used in the welfare operatiai to the 
V.R.B. for $1.00." 

The City Manager RECOMMENDS approval of the recommendations 
of the Director of Finance. 


Assessment Appeal 


The Director of Legal Services submits the following report: 

"For the past three years the Assessor has placed three companies 
which have contracts with the National Harbours Board on the 
Assessment Roll as occupiers of Crown lands. The companies and 
the areas are as follows: 


Cont'd, 
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Empire Stevedoring Co. Ltd. 
Canadian National Railways 
Casco Terminals Limited 


Crown 

property 

as 

shown on 

N.H.B 

. Plan No. 

5- 

•B-2-842 

Crown 

property 

as 

shown on 

N.H.B 

. Plan No. 

5- 

•B-2-843 

Crown 

property 

as 

shown on 

N.H.B 

. Plan No. 

5- 

•B- 1-513 

and 




Crown 

property 

as 

shown on 

N.H.B 

. Plan No. 

5- 

B-1-512A 


These areas are commonly known as Centennial West, Centennial East, 
Lapointe and Ballantyne Piers. 

In 1974 these three companies were successful in pursuading the 
Court of Revision that in law they were not occupiers of these 
three areas, and thus not liable to taxation. The City was dis- 
satisfied with that decision and took the appeal to the Assessment 
Appeal Board. The Assessment Appeal Board, after hearing the 
evidence, requested that the parties state a case to the Supreme 
Court on a question of law. This stated case has not been heard. 

Since nothing has changed since 1974, the Assessor again placed 
the above three companies on the Assessment Roll as occupiers of 
Crown property. At the 1975 Court of Revision the Court again 
decided that these companies are not "occupiers" so as to render 
them liable to taxation. It is imperative that we appeal this 
decision to keep the matter open until the Supreme Court has 
rendered a decision in respect of the 1974 appeal. Accordingly 

It is recommended that Council instruct the Director of Legal 
Services to appeal the decision of the Court of Revision in 
respect of the above three companies." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Director of Legal Services be approved. 

Assessment Appeals 


The Director of Legal Services submits the following report: 

"On July 9, 1974 Council rezoned the major portion of the 
False Creek Area. In November of 1974 Council approved a 
Local Area Development Plan of approximately 94 acres of 
the North Shore of the Creek which is to be developed by 
Marathon Realty. The majority of this area is presently 
assessed in the name of Canadian Pacific Railway Company. 

This land was previously zoned industrial, and as a con- 
sequence of the rezoning and approval of the Development 
Plan, the Assessor concluded there had been a substantial 
increase in value. 

CP. Rail and Marathon appealed these assessments, and the 
Court of Revision reduced the assessment by a little over 
Eleven Million Dollars. 

In my opinion the decision of the Court of Revision is 
incorrect, and I therefore recommend that Council instruct 
me to appeal the decision of the Court of Revision in respect 
of the following parcels of property: 

A. Lot 1, Block 124, D.L. 541 

B. Lot 3, Block 124, D.L. 541 

C. Parcel 1 and except Parcel 1 D.L. 464 

D. Lot 4665 

Cent ' d . , 
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E. Portion of D.L, 541 in Registered Plan 11156, 
Lots 4666, 4672, 4673, 4678, 5603, 5605 and 
5606, remainder of B, C, D, E, K, L, Parcel H, 
Lot J, portion of D.L, 541 not in registered 
Plan 11156 

F. Lot 5604 


The City Manager RECOMMENDS the foregoing report of the Director 
of Legal Services be approved. 


CONSIDERATION 


6_. P.N.E. Parking Enforcement 

The Director of Permits and Licenses reports as follows: 

"Resolution of Council March 12th, 1974 adopted a report 
of the Official Traffic Commission: 

« 

(B) That the Police Department and the Director of 
Permits and Licenses be instructed to maintain 
a reasonable enforcement level in the area ad- 
jacent to the P.N.E. during P.N.E. events. 

In consideration of a report on the costs of this action, 
Council instructed, "that the Pacific National Exhibition 
be requested to compensate the City for the costs involved 
in parking enforcement," 

The Cost of enforcement for Permits and Licenses Department 
staff for 1974 is $5,450.39, which is basically composed 
of overtime charges due to the fact that most P.N.E. events 
are not held during regular staff working hours. 

The P.N.E. have not responded to bills rendered to date, 
and Mr. J.D. Rennie, General Manager of the P.N.E. 
Association advises that the position adopted by the P.N.E. 
is that: "Enforcement of City By-Laws outside of P.N.E. 
grounds is not the responsibility of the P.N.E." 

The approximate cost of enforcement for 1975 to date is 
$1,000. It is estimated that the maximum cost of enforce- 
ment for the entire year based on Council's most recent 
resolution dealing with the level of enforcement will not 
exceed $7,500." 

In view of the stand taken by the P.N.E., City Council may 
wish to give : 

CONSIDERATION: 

"to the inclusion of $7,500 in the 1975 Budget of 
the Department of Permits and Licenses for P.N.E. 
Parking Enforcement." 

The City Manager submits the foregoing report of the Director 
of Permits & Licenses to Council for CONSIDERATION. 


FOR COUNCIL ACTION SEE PAGE(S);^2Z . 
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PROPERTY MATTERS 

RECOMMENDATION 

1 . Acquis! lion for Housing-Neighbourhood 
Improvement Program Kitsilano Area 
Lot 28, Block 216, D.L. 526 
1937-39 ^est 2nd Avenue 

The Supervisor of Property & Insurance reports as follows :- 

"Reference is made to Item 3, Minutes of the Vancouver City 
Council, (In Camera), Meeting of February 11, 1975, authorizing 
the Supervisor of Property & Insurance to proceed with the acquisi- 
tion of the private parcel known as Lot 28, Block 216, D.L. 526. 
This property is in the Kitsilano Area and according to a report 
submitted by the Director of Planning under date of February 5th, 1975 
would provide a well-located site for housing. 

1937-39 West 2nd Avenue 

These premises comprise a two-storey frame dwelling plus a full 
basement, erected in 1912 on a lot 25' X 120', zoned R.M.3A. The 
dwelling contains a four-room, self-contained suite on the main 
floor; three-room, self-contained suite in the basement. Also, 
there are 12 plumbing fixtures, the roof is patent shingles and the 
exterior walls are wood siding. Heat is supplied by an automatic 
gas-fired furnace. This dwelling is in good condition. 

Following negotiations with the representative of the owners, they 
have agreed to sell for the sum of $60,000.00 as of February 28, 
1975, subject to the following conditions :- 

1. Owners to retain rent-free possession of 
the property until March 31st, 1975. 

2. City to pay any bonus interest that may be required 
in order to discharge the mortgage registered 
against the property. 

This purchase price is considered to be realistic and is endorsed 
by the Central Mortgage and Housing Corporation. It is proposed 
to continue to rent this dwelling until the land is required for 
housing development, at which time the dwellings will be demolished. 

RECOMMENDED That the Supervisor of Property & Insurance be authorized 
to acquire the above property, 1937-39 West 2nd Avenue, for the sum 
of $60,000.00 on the foregoing basis. This amount is to be charge- 
able to Kitsilano Neighbourhood Improvement Program Implementation 
Fund Account. " 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Property & Insurance be approved. 


2. Acquisition for Housing- Neighbourhood 
Improvement Program Kitsilano Area 
Lots 30 & 31 , Block 216, D.L. 526 
19i^9 & 1953 West 2nd Avenue 

The Supervisor of Property & Insurance reports as follows t- 

" Reference is made to Item 3, Minutes of the Vancouver City 
Council, (In Camera), Meeting of February 11, 1975, authorizing 
the Supervisor of Property & Insurance to proceed with the 
acquisition of the private parcels known as Lots 30 and 31, 
Block 216, D.L. 526. These properties are in the Kitsilano 
Area and according to a report submitted by the Director of 
Planning under date of February 5, 1975, would provide a well 
located site for housing. 
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1949 West 2nd Avenue 

These premises comprise a single-storey frame dwelling 
plus a full basement, erected in 1927 on a lot 25' x 120', 
zoned R.M.3A. The dwelling contains four rooms, five plumbing 
fixtures, has a patent shingle roof, stucco exterior, and heat 
is supplied by an automatic gas-fired furnace. This dwelling 
is in good condition. 

1953 West 2nd Avenue 

These premises comprise a single-storey frame dwelling 
plus a full basement, erected in 1927 on a lot 25' x 120', 
zoned R.M.3A. The dwelling contains four rooms, five plumbing 
fixtures, has a patent shingle roof, wood siding exterior and 
heat is supplied by an automatic gas-fired furnace. This dwelling 
is in good condition. 

Following negotiations with the representative of the owners 
who own both the above properties, they are prepared to sell 
for the sum of $86,000.00 as of February 28, 1975, subject 
to the following conditions :- 

1. Owners to retain rent-free possession of 
property known as 1949 West 2nd Avenue 
until March 14, 1975 

2. Owners to retain rent-free possession of 
property known as 1953 West 2nd Avenue 
until March 31, 1975. 

This purchase price is considered to be realistic and is endorsed 
by the Central Mortgage and Housing Corporation. The dwelling 
known as 1953 West 2nd Avenue is presently rented to a tenant 
on a month-to-month basis, while 1949 West 2nd Avenue is presently 
vacant. It is proposed to continue to rent these dwellings on a 
month-to-month basis until the land is required for housina 
development, at which time the dwellings will be demolished. 

RECOMMENDED That the Supervisor of Property & Insurance be author- 
ized to acquire the above properties, 1949 & 1953 West 2nd Avenue 
for the sum of $86,000.00 on the foregoing basis, chargeable to 
Kitsilano Neighbourhood Improvement Program Implementation Fund 
Account. " 

The City Manager RECOMMENDS that the foregoing Recommendation of the 
Supervisor of Property & Insurance be approved. 


3. Acquisition for Park Site #9, (Kitsilano) 
Lot 19, Block 265, D.L. 526 
2085 West 6th Avenue 

The Supervisor of Property & Insurance reports as follows :- 

"Lot 19, Block 2 65, D.L. 52 6, known as 2 08 5 West 6th Avenue, 
which forms part of Park Site #9, (Kitsilano), has been 
offered for sale to the City. Park Site #9 is listed under 
Table II of Park Sites Purchase Program 1971-1975, confirmed 
by Council on December 15, 1970. 

These premises comprise a 1 - 3/4 storey and full basement 
frame dwelling with a main floor area of 889 square feet, 
erected in 1908 on a lot 50' x 120', zoned RM-3A. This 
dwelling contains 7 rooms, 5 plumbing fixtures, a shingle roof, 
has siding on exterior walls, a stone foundation, and is heated 
by an automatic oil-fired furnace. Condition of this improve- 
ment is average for age and type. At present, this house is 
vacant but it is proposed to rent same until required for the 
project and then to demolish when necessary. 
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Following negotiations with the agent for the estate, the 
estate solicitors have confirmed their acceptance of the 
City's offer in the amount of $62,000.00 as of March 31, 1975 
This purchase price is considered to be fair and equitable 
and representative of market value in the area. 

RECOMMENDED that the Supervisor of Property & Insurance be 
authorized to acquire Lot 19, Block 265, D.L. 526, known as 
2085 West 6th Avenue, for the sum of $62,000.00 on the 
foregoing basis, chargeable to Code No. 418 9/- , Park Board 
Clearing Account." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Property & Insurance be approved. 


h • Sale of Properties 

The Supervisor of Property & Insurance reports as follows: 

"The following offers to purchase have been received by the Supervisor of 
Property & Insurance as a result of the City's call for tenders and are 
recommended for acceptance, being in each case the highest offer received." 

1. Subs. 5 & 6, S.h Lot 86, T.H.S.L., Plan 1720 

E/S Rupert Street, North of Adanac 


Name 


Approximate Sales 
Size Price 


R.M. Lee 33' 
Construction 
Co. Ltd. 


X 122 ea. $30,300 ea. 


Terms 

City terms 
(§ 10*5% 


Conditions 

No guarantee 
as to soil or 
drainage con- 
ditions 


City Manager RECOMMENDS that the foregoing offers to purchase, being in 
:h case the highest offer received, be accepted and approved under the terms 
conditions set down by Council. 


^ . Sale of Properties 

The Supervisor of Property & Insurance reports as follows: 

The following offers to purchase were received by the City Clerk as a result 
3f the City's call for tenders and are recommended for acceptance, being the 
lighest offer received in each case:- 


1. Lot A, Blocks 1-4, D.L. 37 

- S/S Ward Street Between Earles & Duchess Streets 


RS-1 


^lame 


Approx. 
Size 


?erosa Realty 50' X 102' 

& Ins. Agencies 

Ltd. 


Sales 
Price 

$34,001 


Terms 

City Terms 
(3 103$% 


Conditions 

Easement - 
filled lot. 
No guarantee 
as to soil 
condition 
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Name 


D. Taddei 


2. Lot 19, ex. N.7' and S.2', Sub. A & B, Block 169, D.L. 264A 

-S/S 12th Avenue Between Commercial and Victoria Drive RT-2 


Approx. 
Size 

33' X 115' 


Sales 
Price 

$28,776 


Terms 


Conditions 


$10,000 down Bulkhead 
Balance on (below) 
City's terms If lot filled 
@ 10*5% retaining wal 


required 


3. Lot 27, ex. E.7' and ex. N.IO' 

Lot 26, ex. E.7' and ex. S.IO', both of Block 17, 
- W/S Knight Street at 28th and 29th Avenues 


D.L. 


391 & 392 
RS-1 


JJame 


Approx . 
Size 


Paragon Homes 
Ltd. (lot 26) 
(lot 27) 


^ame 


Park Lane Frop- 
isrties Ltd. 


28' 
27' 


110' 
110' 


Sales 
Price 


$22,650 
$22,650 


Terms 


City terms 
@ 10J5% 


Conditions 


No guarantee 
as to soil 
condition 


Lots 4, 5, & 6, Block 28, D.L. 200A 

- S/S 5th Avenue, East of Scotia Street Zoned RM-3 


Approx . 
Size 


Sales 
Price 


148' X 122' $204,000 


Terms 

$51,000 down 
balance in 
6 months @ 
9Js% interest 


Conditions 

Bulkhead 
(below Lane 

level) 
City not re- 
sponsible fO] 
abandoned 
storm sewer 
on lot or fo] 
soil condi- 
tions 


:ouncil on March 5th, 1974, approved the joint advertising of this site 
for sale, which is two-thirds privately-owned. Sale will be in accordance 

1th the agreement dated December i+th, 197^^? made between the City and 
urnace Oil Sales Ltd. 


fECOMMENDED That the foregoing offers to purchase, being the highest offer 
n each case, be accepted and approved under the terms and conditions set 
own by Council. 


ijhe City Manager RECOMMENDS that the foregoing recommendation of the 
upervisor of Property & Insurance be approved. 

Tenders for Lease 

Lots 7,8 & 10, Block 122, D.L. i;i|1 
Situated E/S lljOO Block Howo Street 
South of Pacific Streot 


The Supervisor of Property & Insurance reports as follows :- 

"On January 14, 1975, City Council approved the recommendation of 
the City Manager to lease City-owned Lots 7, 8 & 10, Block 122, 
District Lot 541, to the highest bidders. It was noted that Mr. 
Skeans had requested to appear as a delegation before Council 
considered the matter. Mr. Skeans was not present when Council 
considered the matter but has since re-affirmed his request to 
speak on the subject as he was the previous tenant on the City 
lots . 
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Council, on January 21, 1975, received a brief from Mr. Skeans 
and a delegation of Mr. Castle, on behalf of Mr. Porter, one of 
the other principals recommended for leasing of the lands. 

After hearing these delegations. Council moved that:- 

'This whole matter be tabled, pending a full report 
to include the following: 

(i) zoning aspects, parking requirements and 
future use, 
(ii) Downtown Planning Team comments, 
(iii) details of contract negotiations with 
Skeans Engineering and Machinery Ltd. 

FURTHER THAT in the meantime the Department withhold 
any action as a result of Council's resolution of 
January 14 , 1975 . ' 

The report on the rental contract negotiations, (Item iii above), 
is as follows :- 

Lots 7,8s. 10, Block 122, D.L. 541 had been used for parking 
by surrounding businesses for some years and latterly, Skeans 
Engineering of 1455 Howe Street have been tenants since 1973 and 
used them for employee and customer parking, on a temporary basis, 
at a rental as follows :- 


The Department of Permits & Licenses informed the Supervisor of 
Property & Insurance, in July, 1974, that the parking use would 
have to be discontinued unless the lots were blacktopped in 
accordance with the By-law requirements. Because of the high 
cost of preparing these lots for parking, the Supervisor of 
Property & Insurance requested and obtained a 5-year lease term 
from the Director of Planning. Skeans Engineering then obtained 
bids on the cost of Blacktopping and the low bid was $7,100.00. 
Negotiations were entered into and the rental based upon an 
allowance for the costs, was $80.00 per month. 

In view of the rental being decreased $50.00 per month by reason 
of the By-law requirements, the Supervisor of Property & Insurance 
questioned the economic viability of the lands being blacktopped 
for parking. Skeans Engineering were informed that the lands would 
be put out to tender for lease to see if a better interim use could 
be made of the lands on a five-year basis. 


Three offers were received as follows 

Porter — For Lots 7, 8 & 10 for $215.00 per month 

- For parking use; 
Tenant to black-top 


Lots 7 & 8 


Lot 10 


$ 50.00 per month 
$ 80.00 per month 


$130.00 per month 


OR 


For Lots 7 & 8 only 
- for parking use; 
Tenant to black-top 


for $150.00 per month 


Skeans 


Lots 7, 8 & 10 
No black-top 


for $200.00 per month 


Toyot a 


Lot 10 only, 
- for storage 


for $ 80.00 per month 


b 
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After analysis and in accordance with normal procedure, the 
highest offers submitted were recommended to Council for 
acceptance, these being :- 

R.E. Porter for Lots 7 & 8 $150.00 per month 

Downtown Toyota for Lot 10 $ 80.00 per month 

On January 14, 1975, Council approved these leases. 

Because this problem is common to other downtown City-owned sites, 
following is a brief description of the present methods of 
leasing downtown City land and some of the problems encountered 
which may be of interest to Council. 

Small sites of downtown vacant land held by the City for various 
reasons generally cannot be built upon and the highest and best 
interim use is usually parking. 

Present by-law regulations allow parking on a temporary basis with 
a gravel surface, up to a maximum period of two years. Thereafter 
it is mandatory to have the sites blacktopped, curbed and screened 
if the parking use is to be continued. Hard surfacing usually 
incurs drainage problems, requiring a storm sewer hook-up, sump, 
and catch basin^ and the resultant high cost (up to $4,000.00 
for a 33' lot), often makes it uneconomical to use the lands for 
parking purposes unless the rental is subsidized by the City. 

This means that very often small lots are rented for open storage 
of assorted materials or objects, e.g., lumber, equipment, or in 
many cases are left vacant. Where the land is vacant, there is a 
double loss by reason of no revenue plus the cost of barricading 
to prevent free use of the land or the cost of removal of 
illegally parked or abandoned vehicles, rubbish, debris, etc. 

The Property & Insurance Office has considered alternate solutions 
to the problem and wherever possible has used the following 
approach : - 


(a) Obtaining a longer term lease, (subject to Planning and 
Engineering requirements) , thereby allowing a more 
intensive use with a corresponding duration of occupancy 
to write off the capital expenditure and pay a better 
than nominal rent. 

(b) Lease the land at a low rental until such time as the 
tenant recaptures the cost of the improvements , and then 
charge a rental based upon the market rental of the 
improved property. 

(c) Lease on a short term basis at a market rental with a 
clause that provides for the tenant to be proportionately 
reimbursed if his lease is cancelled prior to the time 
period negotiated as being necessary to amortize the 
capital cost of the improvements . 

The foregoing methods have been fairly successful in getting 
downtown City lands occupied by tenants on land that is restricted 
from building development and usually subjected to a short notice 
of cancellation. 

However, these methods are not easily applicable to small sites 
(50-foot frontage or less) , where the rental income to the tenant 
for parking use is nominal or the use of the land is not a by-law 
requirement or an absolute necessity to his business. 
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CITY OF VANCOUVER 


SPECIAL COUNCIL JULY 14. 1970 


A Special Meeting of the Council of the City of Vancouver was 
held on Tuesday, July 14, 1970, in the Council Chamber, City Hall, 
at 2:00 p.m. 

PRESENT : His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 
Hardwick, Linnell, Phillips, 
Rankin, Sweeney and Wilson 

CLERK TO THE COUNCIL : R. Henry 


BUSINESS 

MOVED by Aid. Broome, 
SECONDED by Aid. Bird, 

THAT this Council resolve itself into a Court of Revision 
for the purpose of hearing complaints against the proposed assess- 
ments or the accuracy of frontage measurements, or any other 
complaint which persons interested may desire to make and which 
is by law cognizable by the Court, His Worship the Mayor in the 
Chair. 

- CARRIED 

COURT OF REVISION 

Street and Lane Pavements, Curbs, Sidewalks and 
Street Lighting on the Initiative - Schedule No. 395 

Schedule 395 submitted by the Assessment Commissioner, 
listed a number of local improvements on the initiative. One 
project, street pavements and curbs on the initiative, Cordova 
Street both sides from Gore Avenue to Heatley Avenue, was noted 
as defeated as sufficiently signed objections against the 
proposed works had been received. No delegations were present 
to speak to any of the projects. 

MOVED by Aid. Broome, 
SECONDED by Aid. Calder, 

THAT the Court finds the Special Assessment Roll, for 
Schedule No. 395 Local Improvements on the Initiative to be 
correct insofar as the Court has Jurisdiction under Section 511 
of the Charter. 

- CARRIED 

MOVED by Aid. Broome, 
SECONDED by Aid. Adams, 

THAT the Court of Revision rise and report. 

- CARRIED 

COUNCIL 

MOVED by Aid. Calder, 
SECONDED by Alderman Broome, 

THAT the report of the Court of Revision be received. 

- CARRIED 


Cont'd. 
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In these cases, one alternative could be for the City to blacktop 
the sites prior to leasing and apportion the rental income first 
to the cost of the improvements on the land and then the balance 
being applied to the cost of holding the land for future civic 
purposes. This would not be economical and would put the City in 
the position of precluding any other use of the land except for 
parking purposes and consequently has not been done to date. 

The other alternative could be to change the by-law to allow 
some discretionary powers regarding the length of time for 

"use of sites for temporary parking. Such discretion would be 
based upon the size, location or type of surface, in order 
to allow these lots to be put into the highest and best interim 
use until the City requires the land for development. 


In view of the foregoing, it is RECOMMENDED that the Council 
action of January 14, 1975, approving the recommendation of 
the City Manager to lease Lots 7, 8 & 10, Block 122, D.L. 541 
to R. E. Porter and Downtown Toyota be confirmed. 

The matters of (i) Zoning and future requirements, and (ii) 
Downtown Planning Team comments, are the subject of a report 
by the Director of Planning which will be submittecl following 
this report 


The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Property & Insurance be approved. 


FOR COUNCIL ACTION SEE PAGE(S) 


REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


February 20, 1975. 



A meeting of the Standing Committee of Council on Finance 
and Administration was held in the No. 2 Committee Room, Third 
Floor, City Hall on February 20 , 1975 , at approximately 1:30 p.ir 

PRESENT: Alderman Volrich, Chairman 

Alderman Kennedy 
Alderman Bowers 
Alderman Marzari 
Alderman Sweeney 


COMMITTEE 

CLERK: G. Barden 


RECOMMENDATION 


1 . Vancouver Art Gallery Request For Funding For Renovations 

Vancouver City Council on February 11, 197 5 passed the 
following motion: 

"THAT Council approve a grant of $187,451 to 
the Vancouver Art Gallery for 1975. 

FURTHER THAT the Finance and Administration 
Committee meet with the Art Gallery to re- 
consider the number of repairs and/or altera- 
tion items which were not recommended for 
approval in the City Manager's Report." 

The Committee had for consideration a City Manager's report 
dated February 6, 1975, entitled "1975 Grant Request - Vancouver 
Art Gallery" itemizing the repairs and/or alterations not recom- 
mended on the basis that they are non-essential at this time. The 
items are as follows: 

(7) Paint north gallery $ 1,500 

(8) Create corridor from lobby to small 

Emily Carr Gallery 5,000 

(9) Alter room in basement to create a 

meeting room and office 2,000 

(10) Installation of carpet in Concert 

Gallery and Vestibule 12,000 

(11) Nailing board to line walls of Lower 
Corridor 1,000 

(12) Fire alarm circuit in 2nd floor 
offices. (This item to be done in 
1975 and funded from current capital 
appropriation.) S_(.U^ 

Total of Major Repairs and Alterations 

not recommended. $22,300 


The Committee also had for consideration a report dated 
February 20, 1975 from the Vancouver Art Gallery Association 
requesting a re-review of the Gallery's request for funds for 
items 7,8,9 and 12 totalling $9,300. 


Cont 'd . 
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Mr. Rogatnick, Interim Director, Vancouver Art Gallei'v, 
advised that the above items are required in view of the expectation 
that the Art Gallery will be functioning at 1145 West Georgia Street 
for at least another five years. He stated the Association telt 
items 10 and 11 were not essential at this time and cut them from 
their list. 

The Deputy Director of Finance advised that item 12 - $800 
for a fire alarm circuit in the second floor offices would l^e 
provided from renovation funds previously approved. 

Following further discussion it was, 

RECOMMENDED 

THAT $8 , 500 be approved to carry out majoi" repairs and 
alterations as follows : 

(7) Paint north gallery $ 1,500 

(8) Create corridor from lobby to 

small Emily Carr Gallery 5,000 

(9) Alter room in basement to create 

a meeting room and office 2,000 


2 . Preliminary Report - 1975 Revenue Budget Estimates 

The Committee had for consideration a Manager's Report 
dated February 18 , 1975 , outlining preliminary 1975 revenue and 
expenditure budget estimates submitted by Civic Departments and 
Boards showing total estimated revenues of $118,749,750 and estimated 
expenditures of $131,848,049. The excess of expenditures over 
revenues which amounts to $13,098,299 is the present budget deficit, 
before adjustment of the mill rate for general tax purposes and 
review of the budget detail. (Copies circulated) 

The Committee also had for consideration a covering report 
dated February 18, 1975, entitled 1975 Preliminary Budget prepared 
by the Chairman (copies circulated) . 

The Chairman stressed that the budget report is still a 
preliminary estimate of certain figures which are not known at this 
time- The most significant unknown quantity is the amount of the 
per capita grant to be given by the Provincial Government. Wage 
settlements and the School Board budget are also significant factors. 

The Committee emphasized they are determined to cut 
unnecessary spending and keep the increase in taxes at a tolerable 
level*, The amount estimated for water rate charges for 1975 and 
1976 was discussed and it was agreed the rate should be increased 
to a break even point. 

r'ollowing further discussion it was, 

RECOMMENDED 

A. THAT the Manager's Report dated February 18, 19 7 5 
be received by the Committee and forwarded to City 
Council ; 

B. THAT the City Manager and the Director of Finance 
be instructed to meet with Department Heads and 
Boards to review the 1975 Revenue Budget Estimates 
as submitted and 
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Clause No. 2 Continued : 

(i) to make such reductions in the basic 
operating budget estimates as necessary 
so that the budgets, as adjusted, provide 
only funds required to maintain current 
standards of service as approved by Council, 

(ii) to eliminate all requests for increases ir. 
standards of service from the supplemental 
budcjet estimates, allowing only those items 
considered essential to meet increased voluraes 
of work or items which would clearly increase 
the operating efficiency of the Department or 
Board , 

(iii) report all adjustments made to the budget 
during reviews to the Committee on Finance 
and Administration, 

(iv) that members of Council be given a schedule 
of the budget reviews to take place between 
the City Manager and the Director of Finance 
with Department Heads and be invited to observe 
particularly new Aldermen. 

C. THAT the Director of Finance report back to the 
Committee on the possibility of increasing the 
water rate charges for 1976 to a break even point 
for that year. 


FOR COUNCIL ACTION SEE PAGE(S) ...Ivi 


The meeting adjourned at approximately 3:00 p.m. 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


February 20, 1975 


A meeting of the Standing Committee of Council on Community- 
Services was held in the No. 2 Committee Room, Third Floor, City- 
Hall on February- 20, 1975 at approximately 3:30 p.m. 

PRESENT: Alderman Rankin (Chairman) 

Alderman Boyce 
Alderman Marzari 
Alderman Sweeney 
Alderman Volrich 

CLERK: H. Dickson 


RECOMMENDATIONS 


1. Proposed Neighbourhood Pub - 
36^1 West 4th Avenue 

The Standing Committee of Council on Community Development 
on October 3, 1974, when considering the application of Mr. John 
Keith-King and Mr. S. P. Grauer to operate a neighbourhood pub 
'at 36SI West 4th Avenue, Resolved: 

"THAT this application be referred to the Kitsilano 
Planning Committee for report back to the Standing 
Committee . " 

The Community Services Committee had before it for consideration 
this date the following report from the Kitsilano Planning Office: 

"The Kitsilano Planning Team and Planning Committee recommend 
approval of this pub, subject to two conditions :- 

1. A referendum be undertaken, as is current policy; 
i 2. Adequate lighting be established in the parking area." 

Following discussion it was 
i RECOMMENDED 

THAT the application of Mr. John Keith-King and 
Mr. S. P. Grauer for a neighbourhood pub at 
36SI West 4th Avenue be approved in principle 
subject to: 

I (a) The City conducting a referendum of the 

residents and merchants in a four-block 
radius surrounding 36SI West 4th 
Avenue, the cost of such referendum to 
be borne by the applicants; 

! (b) That adequate lighting be established 

in the parking area; 

(c) That the applicant comply with all 
applicable City legislation. 
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2. Proposed Day Care Facilities - 
' 332g East 1st Avenue 

The Committee had before it for consideration a report 
( circiiLated) from the Planning Department which explained that 
15 residents in the area of this proposed day care centre have 
petitioned against the proposal primarily because of the use 
of the lane for picking up and dropping off children. The 
location is zoned Commercial. 

The report further advised there are seven day care centres 
; in the area bounded by Hastings on the north, Nanaimo on the west, 
Broadway on the south and Boundary on the east, and two of these 
are within three blocks of the proposed site. 

i A representative of the Planning Department reviewed the 

; report and pointed out there are traffic problems in the area and 
' that vehicles cannot stop on 1st Avenue in front of this proposed 
; day care centre. 

i The applicant, Mr. K. Golac, replied the 20 to 2 5 children who 

I will use the centre will be the same children every day and will 
I soon get used to going to and from the centre. He further pointed 
] out there are waiting lists for day care in the area. The applicant 
! operates two other day care centres; one in Burnaby and one in 
Vancouver. 

I It was noted this proposal is a conditional use in commercial 

zones; that it requires the approval of the Director of Planning 
unlike outright uses which are merely required to meet the various 
technical requirements of the Zoning By-law. 

Following discussion it was 

RECOMMENDED 

(a) That Council instruct the Director of Planning 
to approve the proposed day care centre at 
3328 East 1st Avenue; 

(b) That the Director of Planning be instructed to 
report to Council on the implications of day 
care centres being an outright use in commercial 
and multiple density residential zones. 


3. Liquor Permit Application - 
1277 - 79 Howe Street 

The Committee had before it for consideration the following 
report, dated January 30, 1975 » from the Planning Department on the 
I above noted liquor permit application; 

*' It is reported on behalf of the Director of Planning that the above 
noted Development Permit Application has been filed to provide a cocktail 
Xounfie in a portion of the ground floor of this existing two storey rest- 
aurRiif: building. 

This development is situated in the downtown area in the (CM-1) Coinmcrciii] 
Pi{iU:ict. 

TliJs development will maintain n coclctail lounge on the ground floor in tlie 
front portion of the existing building. and will occupy an assembly area of 
approximately 257 sjq. ft. with seating for 16 people and standing room for 9. 

The restaurants are presently licensed as a restaurant and dining lounge. 
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Clause #3 continued: 


• The Technical Planning Board approved this application subject to the con- 
! dition that prior to the issuance of the Development Permit: 

"This request is to be referred to the Council Committee on new 
liquor outlets for consideration and necessary action." 

This report is submitted for the consideration of the Standing Committee 
, of Council on Community Development. *' 

! During discussion the Committee noted the application was 

' simple and straightforward and it was felt that such applications 
need not come before the Committee. 

Following discussion it was 


RECOMMENDED 

(a) That Council approve the application for a 
cocktail lounge at 1277 - 79 Howe Street; 

(b) That the Planning Department be authorized 
to approve similar routine liquor permit 
applications which do not involve additions 
to existing premises. 


The meeting adjourned at approximately 4:20 p.m. 


FOR COUNCIL ACTION SEE ?kGi{S).2Sh. — 



REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON PLANNING & DEVELOPMENT 


February 20, 1975 

A meeting of the Standing Committee of Council on Planning and 
Development was held on Thursday, February 20, 1975 > in the #1 
Committee Room, third floor. City Hall, at approximately 3:30 p.m. 

PRESENT: Alderman Bowers, Chairman 

Alderman Bird 
Alderman Cowie 
Alderman Harcourt 
Alderman Kennedy 

CLERK: M. Cross 


INFORMATION 

1. West End Zoning and Urban Design - 
Summary of Proposals 

The Committee considered a report dated February 13, 1975, from 
the Director of Planning as well as a draft report entitled 
"West End Urban Design Guidelines" prepared by the Sussex Group. 
The Chairman advised that these were intended as status reports 
for discussion purposes and that the matter would formally come 
back to the Committee at the end of March. 

Mr. K. Dobell, Assistant City Engineer, Traffic and Transportation, 
advised that a report on traffic schemes in the West End was in 
preparation for submission to the Committee at a later meeting 
and would include the question of barriers. He indicated on a 
map the barriers that had been constructed and those that were 
in the process of construction. 

Some members ;of the Committee expressed concern that the 
barriers presented a hazard for emergency vehicles and fire 
trucks. It was felt that the Fire Chief should be requested 
to be in Council whenaver the question of barriers is discussed. 

Mr. John Coates of the Planning Department advised that zoning 
proposals for the West End had been presented in February, 1974. 
The proposal represented a conventional zoning in that all con- 
ditions of development were regulated by by-law, but at the 
option of the developer , urban design discretion would be 
vested in the Director of Planning. As there were no urban design 
guidelines to guide this discretion, the Sussex Group were 
retained to prepare guidelines. 

The zoning controls proposed for the West End were based on 
social considerations and physical urban design considerations. 
In order to maintain design flexibility, the proposed zoning 
controls would contain only three fixed regulations enacted by 
by-law i.e. permitted uses, density and parking requirements. 
The density regulation would include maximum "threshold" density, 
i.e. the maximum floor space ratio that would be allowed from the 
Urban Design Guidelines. 

Other by-law regulations such as height and length, front, rear 
and side yards, site area etc. would be replaced by flexible 
urban design guidelines. Once the Urban Design Guidelines are 
approved as Council policy they would guide the Administrative 
decision of the Development Permit Board. 
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Clause No.l (continued) 

Mr. R. Rabnett of the Sussex Group advised that the objectives 
set out in the West End Plan were followed in arriving at the 
discretionary form of zoning. The Urban Design Guidelines 
form a document that would support a zoning by-law for the 
West End. 

The Committee discussed in detail the Urban Design Guidelines 
and were basically in agreement but wanted to see them refined 
to include comments from other departments. 

RESOLVED 

THAT the report of the Director of Planning dated 
February 13, 1975, and the draft West End Urban 
Design Guidelines prepared by the Sussex Group 
be received for information. 

FURTHER THAT before the Director of Planning formally 
brings the matter back to the Committee, he take into 
account the comments of the Committee as well as input 
received from the Director of Legal Services, Director of 
Social Planning, City Engineer and the Vancouver City 
Planning Commission. 


I 


The meeting adjourned at approximately 5:05 p.m. 


FOR COUNCIL ACTION SEE n(^l{%)32L 



REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMIN ISTl^TION 

February 27, 1975 


A meeting of the Standing Committee of Council on Finance 
and Administration was held in the No. 2 Committee Room, Third 
Floor, City Hall on February 27, 1975, at approximately 1:30 p.m. 


PRESENT: Alderman Volrich, Chairman 

Alderman Bowers 
Alderman Kennedy 
Alderman Marzari 
Alderman Sweeney 


COMMITTEE 

CLERK: G, Harden 


RECOMMENDATION 


1. 1975 Cultural Grants 

The Committee had for consideration a report dated February 
21, 1975 from the Director of Social Planning on the following two 
applications for cultural grants : 

A. National Professional Music Teachers Association 

The Association requested a grant of $10,000 as an 
aid to music education for needy and deserving students 
and to sponsor lectures and seminars, etc. for teachers 
both in and out ot the Association. 

Mr. Jonathan Baker of the Social Planning Department 
stated that any additional civic funds for musical education should 
go to the Community Music School, a non-profit organization 
which maintains a consistently excellent standard of instruction. 

Mr. A. Carlson, President of the N.P.M.T.A. felt the 
Conimunity Music School is unfair competition and civic funds 
should be distributed democratically. 

The Committee stated it would set a precedent if cultural 
grants were given to a professional group. 

Following further discussion it was, 

RECOMMENDED 

THAT no action be taken on the request for a cultural 

grant by the National Professional Music Teachers Association. 

B . Columbia Society of the Arts 

Mr. Harvey Adams, President of the Columbia Society of 
the Arts distributed copies of a letter dated February 18, 1975, 
(circulated) giving background details on the Society. He 
advised the Society is a non-profit organization with the dual 
purpose of developing professional calibre in musicians entering 
or re-entering professional life, and bringing to the public 
the pleasure of symphonic music in concerts. Numerous talents 
are being developed and trained in B.C. but most of them have 
to go elsewhere to pursue a musical career. 


Cont'd. 
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Local Improvements, Pavements and Curbs on 
Special Grounds, Cordova Street from Gore 
Avenue to Heatley Avenue 


Council considered the Board of Administration report dated 
July 3, 1970 in which the City Engineer is recommending that the 
project of pavements and curbs, Cordova Street from Gore Avenue to 
Heatley Avenue be proceeded with on special grounds for the 
reasons stated in the report. The report also detailed the 
property owners share and the City's share. 

MOVED by Aid. Broome, 
SECONDED by Aid. Adams, 

THAT the following recommendation of the City Engineer, as 
contained in the Board of Administration report of July 3, 1970, 
be approved: 


the project for pavement and curbs on Cordova 
Street from Gore Avenue to Heatley Avenue be pro- 
ceeded with on Special Grounds, and that Council 
pass the formal resolution to this effect which 
is being prepared, and which will require the votes 
of two-thirds of all the Members of Council. 

the City Engineer be authorized to call tenders for 
paving and curbing on this project. 


MOVED by Aid. Broome, 
SECONDED by Aid. Adams, 

THAT WHEREAS a proposed project for pavement and curbs on 
Cordova Street from Gore Avenue to Heatley Avenue was recommended 
by the Board of Administration on May 22, 1970 and approved by 
Council on May 26th, 1970; 

AND WHEREAS the said project was advanced as a local improve- 
ment on the initiative principle to a Court of Revision on 
July 14th, 1970, and was defeated; 

AND WHEREAS it is hereby declared that it is necessary in 
the public interest to construct pavement and curbs on Cordova 
Street between Gore Avenue and Heatley Avenue, as hereinafter set 
forth; 

AND WHEREAS the Council deems that the said project will 
specially benefit the real property fronting and abutting on the 
said portion of Cordova Street; 

AND WHEREAS the Council may, by authority contained in 
Section 506 of the Vancouver Charter by resolution passed by two- 
thirds of all its members, undertake and carry out the paving 
and the construction of concrete curbs, aforesaid, and assess 
the cost thereof against the real property so deemed to be 
specially benefited, as a local improvement; 

NOW THEREFORE BE IT RESOLVED that a pavement with a Portland 
cement concrete or asphaltic concrete base and asphaltic concrete 
wearing surface to a width of forty- two (42) feet, together with 
the necessary Portland cement concrete curbs and all other neces- 
sary and incidental work in connection therewith, be constructed 
on the said portion of Cordova Street; 

AND BE IT FURTHER RESOLVED that the cost of the construction 
of the said pavement, curbs and all other necessary and incidental 
work in connection therewith be assessed against the real 
property fronting and abutting thereon as a local improvement 
upon the basis provided in By-law No. 3614, being the Local Improve- 
ment Procedure By-law, subject, however, to the limitations 
prescribed in the Vancouver Charter, aforesaid; 


- CARRIED BY 
REQ'D MAJORITY 
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Clause No. 1 (B) Continued : 

The Society requested a cultural grant of $8,000 to 
provide free outdoor concerts this Spring and Summer, 
and a competition for young soloists to be held during 
the Winter festivals in January and February, 1976. 

Mr. Jonathan Baker of the Social Planning Department 
reported that in the past the City has provided funds to 
commission the Society to put on concerts for special 
events which proved quite successful. He recommended that 
the Society continue to be used in this l;ashion and any 
additional funds for general operating grants that might 
be available for orchestras, should go to the Vancouver 
Symphony Society. 

The Director of Finance stated that the Social Plannine] 
Department is proposing an amount in their 1975 budget for 
exactly such a need. 

Following further discussion it was, 

i 

RECOMMENDED 

THAT Council approve in principle the Social Planning 
Department purchasing services of the Columbia Society 
of the Arts for special events. 
INFORMATION 

2 . University Women's Club 

The University Women's Club in letter dated December 11, 1974, 
requested a grant in lieu of taxes for Hycroft, a house used by tho 
Club at 1489 McRae Avenue, as a cultural and educational centre. 
The Club is not a charitable or non-profit organization although 
it does give many scholarships and bursaries each year. 

The Supervisor of Property Tax advised the Club they are not 
eligible Cor a grant in lieu of taxes. 

Mrs. B.I. Sperling, President of the University Women's Club 
advised they have saved and restored this beautiful building and 
now must maintain it. Now that it is designated "Heritage" it must 
be maintained in its present state, which in such an old building 
becomes increasingly costly and may represent an impairment on the 
ability of the Club to continue serving its members and the Com- 
munity. Gordon Spratt and Associates Limited, a Consulting 
Engineering Firm, estimates it will cost $27,000 for exterior 
renovations to Hycroft within the next five years. The Club has 
been working to raise these funds and at present have $10,045 set 
aside for this purpose. They are requesting that the City provide 
a cultural grant to help maintain the building. 

The Committee discussed the matter and was in agreement that 
a cultural grant equivalent to 1975 taxes would be appropriate. 
The Director of Finance advised he has no jiroof of financial need, 
which is one of the primary criteria Council considers in such 
grant requests, and would require audited financial statements Cor 
1973 and 1974. Funds could be placed in a trust fund for the 
University Women's Club specifically earmarked for renovations and 
be turned over at the time the renovations are made and various 
other options and alternatives are available to Council. 

Following further discussion it was, 

RESOLVED 

THAT the matter be deferred pending report back from tho 

Director of Finance on the University Women's Club Financial 
statements and recommended method of handling the grant. 

FOR COUNCIL ACTION SEE PAGE(S) 

The meeting adjourned at approximately 2:30 p.m. 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


February 27, 1975 


A meeting of the Standing Committee of Council on Community 
Services was held in the No. 2 Committee Room, Third Floor, City 
Hall on February 27, 1975 at approximately 3:30 p.m. 

PRESENT : Alderman Rankin (Chairman) 

Alderman Boyce 
Alderman Marzari 
Alderman Sweeney 
Alderman Volrich 

CLERK: H. Dickson 


RECOMMENDATIONS 

1. Liquor Permit Application - 
1255 West Pender Street 

The Committee had before it for consideration the following 
report from the Planning Department: 

"It is reported on behalf of the Director of Planning 
that the above noted Development Permit Application 
has been filed to alter and use a portion of the second 
storey of the existing building as a cabaret/lounge in 
addition to the existing restaurant on the main and 
second floors. 

On March 27th, 1974, Development Permit No. 65213 per- 
mitted the alteration and use of the main and second 
floors for a restaurant and a construction of a 1,130 
sq. ft. second storey addition. 

The Director of Planning approved this application 
subject to the condition that prior to the issuance of 
the Development Permit: 

'This request is to be first referred to the 
City Council Committee on new liquor outlets 
for consideration and necessary action, ' 

This development would have approximately 7^0 sq. ft. of 
public assembly area for the lounge. 

The development is situated in the downtown area in the 
C-5 Commercial District." 

During discussion a representative of the Planning Department 
explained the location is on Pender between Bute and Jervis Streets, 
and that the two-storey building contains a restaurant on both the 
main floor and the second floor and that the application is to use 
a portion of the second floor as a cabaret/lounge. The two floors 
have a seating capacity of 475 persons. 

Following discussion it was 
RECOMMENDED 

THAT Council approve the application for a cocktail 
lounge at 1255 West Pender Street. 

(Alderman Rankin is recorded as voting against this 
recommendation. ) 

Cont ' d . . . 
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2. Liquor Permit Application - 
1075 West Georgia Street 

The Committee had before it for consideration the following 
report from the Planning Department: 

"It is reported on behalf of the Director of Planning that 
the above noted Development Permit Application has been 
filed to alter and use a portion of the ground floor of 
this existing 27 storey office building to provide a 
restaurant and cocktail lounge as an extension of the 
existing restaurant and dining lounge on the mezzanine 
floor. 

This development is situated in the downtown area in the 
(CM-2) Commercial District. 

This development is located in the north-west portion on 
the ground floor of the existing highrise office building 
and would maintain a restaurant occupying approximately 
2,05s sq. ft. and a cocktail lounge with a public assembly 
area of approximately S52 sq. ft. The cocktail lounge is 
located directly below the existing restaurant on the 
mezzanine floor and will operate as one complete unit. 

The applicant, on his drawings, states that there will be 
seating for thirty-eight persons and standing room for 
another thirty-eight. 

The existing restaurant, on the mezzanine floor, is 
presently licensed as a dining loTinge. 

The Technical Planning Board approved this application 
subject to the condition that prior to the issuance of 
the Development Permit: 

'This request is to be referred to the Council 
Committee on new liquor outlets for consideration 
and necessary action.*" 


During discussion it was explained the proposal is to replace 
a snack bar, dry-cleaning establishment and travel agency with a 
3S-seat cocktail lounge on the mezzanine floor of the MacMillan- 
Bloedel building. 

Following discussion it was 

RECOMMENDED 

THAT Council approve the application for a cocktail 
lounge at 1075 West Georgia Street. 

(Alderman Rankin is recorded as voting against this 
recommendation. ) 


INFORMATION 


|3. Further Consideration of Topics Discussed at 

I the Joint Meeting of the Housing and Environment 

and Community Services Committees on Wednesday, 
j February 19 » 1975 in the Downtown Eastside 

I The Committee had before it for consideration the Minutes 

of the above noted meeting (circulated). 

The Chairman reviewed briefly the meeting of February 19, 
1975 and pointed out that recommendations could be forwarded to 
Council . 


Cont'd 
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Clause #3 continued : 

A member of the public requested that the Committee hear 
further submissions from community groups active in the Downtown 
1 Eastside and, following discussion it was 

RESOLVED 

THAT topics considered at the joint meeting of the 
Housing and Environment and Community Services 
Committees held February 19, 1975, be considered 
by the Community Services Committee and the Housing 
j and Environment Committee at a joint meeting in 

I approximately two weeks and that staff be asked 

i to submit reports on those topics the Committees 

! passed resolutions on at the February 19th meeting; 

j FURTHER THAT community organizations which attended 

; the February 19th meeting be invited to the next 

joint meeting of the two Committees. 


FOR COUNCIL ACTION SEE PAGE(S) .i2Z.^ 


The meeting adjourned at approximately 4:00 p.m. 
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REPORT OF COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING & DEVELOPMENT 


February 27, 1975 


A meeting of the Standing Committee of Council on Planning and 
Development was held in the No . 1 Committee Room, third floor, 
City Hall, on Thursday, February 27, 1975, at approximately 
3:45 p.m. 

PRESENT: Alderman Bowers, Chairman 
Alderman Bird 
Alderman Kennedy 
Alderman Harcourt (Item 4 only) 

ABSENT : Alderman Gowie 

CLERK : M. Cross 


RECOMMENDATION 

1. Central Broadway Urban Design Study 

The Committee considered a report dated February l8, 1975, 
from the Director of Planning. On December 17, 1974, 
Council agreed that the funds would be made available to 
the Director of Planning in advance of the 1975 Budget in 
order to appoint a consultant to undertake an urban design 
study of the Central Broadway area ; the Director of Planning 
to report back to the Committee on costs. From the eleven 
formal submissions received, a Planning Department Staff 
Committee selected three to be interviewed. On the basis 
of the submissions and interviews. Norm Hotson, Architects, 
was selected. The estimated cost to carry out this study 
was $14,000, plus photographic reproduction and printing costs, 
estimated to be $1000. 

RECOMMENDED 

THAT Council make $15,000 available to the Director 
of Planning in advance of the 1975 Budget in order to 
appoint Norm Hotson, Architects, to undertake an 
Urban Design Study of the Central Broadway Area. 


INFORMATION 

2. Development Permit Application #6SS55 

Nelson Park Primary Annex & Community Facility 

The Committee considered a report from the City Manager dated 
February 13, 1975, in which the Director of Planning advises 
that approval of Development Permit Application #63855 cannot 
be given due to non-compliance with by-law regulations and 
not full support of the Urban Design Panel. The Director 
further suggests that negotiations with the applicant on 
technical requirements of the by-law and design await further 
public discussion being completed and the uncertainties of 
this proposal being resolved to the satisfaction of Council. 

RESOLVED 

THAT the report of the City Manager dated February 
13, 1975, be received for information. 
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RECOMMENDATION 

3 . Traffic Concerns in the Kitsilano Apartment Area 

The Committee considered a report of the City Engineer and 
the Director of Planning dated February 10, 1975. The report 
stated that Council had deferred the issue of residential 
street traffic flows in the Bur rard- Arbutus Connector until 
the City-wide transportation strategy and a Kitsilano Local 
Area Planning programme are developed. A decision on this 
matter is an integral part of the plan for the area. The 
City Engineer and the Director of Planning agreed with the 
Kitsilano Local Area Planning Committee that residents of the 
area should be consulted. 

The report lists the alternatives that have been identified 
as well as estimates of construction costs and acreage re- 
quirements. 

RECOMMENDED 

THAT a survey be carried out in the eastern portion 
of Kitsilano to determine public attitudes concerning 
traffic alternatives in the area; the alternatives 
presented to be restricted to minimal change, one-way 
street, improving existing arterials and the Arbutus- 
Burrard Connector. 

FURTHER THAT the sum of $700 be allocated to the 
Kitsilano Local Area budget for the purpose of 
carrying out this survey; the expenditure of this 
sum to be authorized in advance of approval of the 
1975 Budget. 


4 . Waterfront Planning Study 

The Chairman welcomed Mr. Glen McPherson, Chairman of the 
Vancouver Port Authority and Mr. Fred Spoke, Port Manager. 

Mr. R. Spaxman, Director of Planning, advised the Committee 
that in May, 1973, the joint Federal/City Waterfront Planning 
Study was announced at a total cost of $77,500; two-thirds to be 
provided by the Ministry of State for Urban Affairs and one- 
third by the City. As well as the Federal/City study, a technical 
Waterfront Working Committee was set up, including representa- 
tives of the City, Bureau of Transit, G.V.R.D. and the National 
Harbours Board. 

Mr. R. Mann advised that he had commenced work in December, 
1973, as Waterfront Planning Consultant with an inventory 
mapping process. Each report on each stage of the study was 
summarized and put into a broadsheet and circulated for 
public information, discussion and comment. The recommendations 
in Stage III presented in September, 1974, were adopted by 
Council as the basis for the Waterfront Planning Study. 

Four Working Papers were submitted to the Director of Planning. 

(l) A management report wherein the variety of 
ways and means the policies could be imple- 
mented were speculated 

(II) A study of regulations wherein recommendations 
were suggested for a Management Committee to 
consider and implement the policies 

(III) Recommendations for a priority ranking for 

projects in terms of the various difficulties 
that may arise 


cont • d 
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Clause No. 4 (continued) 

(IV) The Paper deals with five suggestions 

- open space and access 

- view preservation and building heights 

- shoreline use 

- population 

- design response 

Mr. Spaxman indicated a number of things that had to be con- 
sidered in 1975: 

- there is a multiplicity of jurisdictions i.e. three 
primary ownerships, National Harbours Board, C.P.R. 
and City, and a small amount of private ownership 

- the G.V. R.D. plan needs to be amended 

- joint objectives' should be worked out with the 
National Harbours Board to enable this amendment 
to go through 

The Director of Planning described changes to the central waterfront 
area 

- Vancouver Yacht Club alterations 

- Harbour Park development 

- Bayshore Inn development 

- Ferry terminal proposals 

- Marathon's second tower 
Transportation terminal 

- a proposal by the U.D.A.C. Group to acquire leases 

and develop a mixed residential/commercial use 

- Gulf Oil has been asked to consider their long-range 

plans and report back 

- future of CP. Ferries, Old Immigration Building, 

Piers B-C, C.P.R. Station, C.N. Pier, Air West and 
STOL (short take off and landing) aircraft 

- proposed U.N. Demonstration Project for a waterfront 

park within the existing industrial area 

Mr. McPherson stated that the Port Authority had been structured 
three years ago as consultants to the National Harbours Board. 
Only recently has local autonomy been granted and the Port 
Authority will in turn give some of this autonomy to the Port 
Manager. They would also like to get down to co-operation rather 
than confrontation. 

Mr. Spoke advised that the Port Authority had done an economic 
impact study of the Port of Vancouver. Briefly, 12,000 people 
are directly connected with the operation of the Port and 
8,000 indirectly, ki" of the jobs in the Greater Vancouver area 
are related to the Port as well as 6?^ of the wages and 9i° of the 
sales . 

At the Council meeting of February 25, 1975, the following motion 
was deferred for consideration of the meeting of the Standing 
Committee on Planning & Development: 

"THAT WHEREAS unco-ordinated planning and development 
is continuing on the Burrard Inlet Waterfront, i.e. 

Proposed Cross-Inlet Ferry (Provincial Government) 

Vanterm (National Harbours Board) 

Urban Demonstration Project (City of Vancouver - 

Dick Mann) 
Marathan Project 200 (C.P.R.); 


cont ' d . . 
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Standing Committee of Council on 

Planning & Development 4 

February 27, 1975 

Clause No. 4 (continued) 

AND WHEREAS grave concern has been expressed as to future 
marine and air traffic safety; 

THEREFORE BE IT RESOLVED THAT the City of Vancouver request 
the Vancouver Port Authority to convene a meeting of con- 
cerned parties to discuss future development and planning 
activities in Burrard Inlet." 

After discussion, the Committee 

RECOMMENDED 

THAT the City of Vancouver request the Vancouver Port 
Authority to convene a meeting of concerned parties to 
discuss future development and planning activities in 
Burrard Inlet. 


The meeting adjourned at approximately 5:30 p.m, 


FOR COUNCIL ACTION SEE PkQl{S)3£C 


OFFICIAL TRAFFIC COMMISSION 


February 19, 1975 



A meeting of the Official Traffic Commission was held on Wednesday, 
February 19, 1975, in the #1 Committee Room, third floor. City Hall, 
at approximately 7:30 p.m. 


PRESENT; 


Alderman Marzari, Chairman 
Alderman Boyce 

Mr. K. Dobell, Asst. City Engineer 

Departmental Services & Sewers 
Trustee N. Divinsky, Vancouver School Board 
Acting Superintendent, Mr. F. Farley, 

Traffic Division, Vancouver Police Deppartment 
Mr. J. Moodie, for City Manager 


ALSO 
PRESENT; 


Mr. W. Reese, Vancouver Safety Council 
Mrs. E. Robinson, Vancouver Parent Teacher 
Council 


ABSENT: 
CLERK ; 


Mr. R. Jackson, for Director of Legal 
Services 

M. Cross 


Adoption to Minutes 

The Minutes of December 4, 1974, were approved. 
RECOMMENDATION 

1. 49th Avenue & Cypress Street 

The Commission considered a report from Acting Superintendent 
F. Farley. 

Mr. John Geramell, representing the Maple Grove School Parents 
Council, stated that the school had made application for several 
years for a school safety patrol. Parents are driving their 
children to school rather than have them try to cross the 
intersection without benefit of a safety patrol. Mr. Gemmell 
advised that the school was prepared to pay for the provision of 
equipment for the safety patrol i.e. hats, belts, etc. if the 
patrol was authorized as well as recruiting the students. 

Ultimately, an overhead push-button operated light to assist 
students when the patrol is not operating would be desirable. 

The Chairman noted that letters dated February 17, 1975, from 
Mr. Sean Madigan, Regional Crown Council, and February iS, 1975, 
from Mrs. F. D. Crane had been received in support of a school 
safety patrol. During consideration of the above matter, 
discussion took place with respect to relocating the existing 
school crosswalk at Laburnum Street and 49th Avenue to Maple 
Street and 49th Avenue. Mr. Dobell agreed that a report would 
be prepared for the next meeting of the Commission. 

RECOMMENDED 

THAT a School Safety Patrol from Maple Grove School 
be approved as soon as possible at no cost to 
Maple Grove School. 

FURTHER THAT the letters from Mr. Madigan and Mrs. 
Crane be received. 


cont ' d 
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Official Traffic Commission 2 

February 19, 1975 

INFORMATION 

2. Various Traffic Matters - Vicinity of 49th Avenue & 
Montgomery Street 

The Commission considered a report dated February 13, 1975, 
from the City Engineer in which the concerns of Mr. M. Weber 
and petitioners were outlined. Investigation of the various 
points raised has indicated the following. The Police 
Department reported there appears to be no speed problem at this 
location and no need for special speed control devices. The 
accident rate does not indicate the need for special treatment. 
The Police School Safety Patrol have observed the Stop When 
Occupied school crosswalk at 49th Avenue and Montgomery Street 
intersection and found the present crosswalk is an adequate 
form of traffic control. The students cross safely without 
long waiting periods and the drivers stop for the students 
waiting on the curb. The accident rate and vehicle volume at 
50th Avenue and Montgomery and 50th Avenue and Hudson do not 
indicate stop signs are warranted. Also, it is not practical 
to provide a left turn at 49th Avenue and Granville Street. 

A further letter dated February 19, 1975, was received from 
Mr. M. Weber. 

RESOLVED 

THAT the report of the City Engineer dated February 
13, 1975, and the letter dated February 19, 1975, 
from Mr. M. Weber be received for information. 


3- Pedestrian Signal Request - McGill 8c Penticton Streets 

The Chaiman advised that because of late notification of 
meeting and receipt of report this item was to be deferred 
for consideration at the next meeting to permit those involved 
adequate time to present their views. 

RESOLVED 

THAT the report of the City Engineer dated February 
14, 1975, be deferred until the next meeting of the 
Commission; but in the interim, the Engineering 
Department be instructed to proceed with their 
investigation of the use of adult school patrols. 

RECOMMENDATION 

4. Traffic Signal Controls - Proposed New Locations and 
Modifications 


Mr. K. Dobell presented the City Engineer's recommendations 
for the 1975 Signal Programme. 

The following new traffic signals and estimated costs were 


recommended: 

(a) Kerr Street and Marine Drive $21,000 

(b) Fir Street and l6th Avenue $15,000 

(c) Cassiar and Adanac Streets $23,000 

(d) Victoria Drive and Venables Street $20,000 


cont 'd . . 
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Special Council, July 14, 1970 
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Local Improvements, Pavements and Curbs on 
Special Grounds, Cordova Street from Gore 
Avenue to Heatley Avenue (Cont'd.) 

AND BE IT FURTHER RESOLVED that the proportion of the cost 
of such construction to be borne by the City pursuant to the 
Local Improvement Procedure By-law and the Vancouver Charter, 
aforesaid, be assumed by the City and be paid out of the capital 
funds raised by the issue of debentures upon the general credit of 
the City. 

- CARRIED BY 
REQ'D MAJORITY 


Local Improvement Subsequent Procedure 
(Balance of Schedule No. 395) 

MOVED by Aid. Broome, 
SECONDED by Aid. Bird, 

THAT the following report of the Board of Administration 
dated July 3, 1970 dealing with the balance of the projects listed 
in Schedule 395 be adopted: 

"The City Engineer reports as follows: 

'Projects for certain types of work on the 'Initiative 
Principle' have been advanced londer the provisions of the Local 
Improvement Procedure By-law and will come before a Court of 
Revision on 14 July, 1970 

The projects are listed by the Assessment Commissioner on 
Schedule Number 395, as follows: 


Item No . Type of Project 

1 Street Pavement and Curbs 

2 & 3 Street Pavement and Curbs , Urban Renewal Area 

4 Lane Pavement, Urban Renewal Area 

5 P.C. Concrete Sidewalk, Urban Renewal Area 

6 Street Lighting 

7 to 10 Street Lighting, Urban Renewal Area 


Item 1 for Street Pavement and Curbs on Cordova Street from 
Gore Avenue to Heatley Avenue has been defeated. This project 
is the subject of a separate report recommending construction on 
Special Grounds. 

Item 2 Cordova Street from Hawks Avenue to Campbell Avenue. 

The estimated Property Owners' share of this project, as 
shown on the Assessment Commissioner's schedule, does not allow 
for an existing curb and gutter. The assessable abutting 
property should have been charged for pavement only. The estimated 
costs, as advanced and as they should have been are: 

P.O. 's City Total 

As advanced $6,820 $29,765 $36,585 

Should have been $4,516 $32,069 $36,585 

The correction can be made by the Council giving relief under 
Section 67 of the Local Improvement Procedure By-law. 

I RECOMMEND that: 

1. All the projects on the 'Initiative' Schedule 395, except 
defeated Item 1, be undertaken. Item 2 being subject to 
relief as set out in part 2 of this recommendation. 


. Cont'd. 
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February 19, 1975 

Clause No. 4 (continued) 


The following pedestrian signals were recommended: 


(a) 

Burrard Street and Helmcken Street 

$10,000 

(b) 

Manitoba Street and 12th Avenue 

$ 6,500 

(c) 

Main Street and 21st Avenue 

7,000 

(d) 

Broadway and Alder Street 

5,500 

(e) 

Broadway and Skeena Street 

5,700 


It was recommended that the school patrol device at Kingsway 
and Miller Street be changed to a pedestrian signal at an 
estimated cost of $4500. 

With respect to modifications to existing traffic signals, 
the following were recommended: 

(a) providing left turn signal controls at 

- Main Street and Terminal Avenue $4,2000 

- Gamble Street and 2nd Avenue $3,6000 

- Cambie Street and 41st Avenue $4,2000 

(b) modifications to the signal control at five intersections 
in the Cambie Street system i.e. Broadway and Yukon, 
Broadway and Cambie, Cambie Street and 12th Avenue, 

Cambie Street and loth Avenue, Cambie Street and King Edward 
at a total cost of $13,000 


(c) pedestrian indications will be added to the existing signals 
at the following locations: 

- Burrard Street and Pacific Street 

- Hornby Street and Davie Street 

- Hornby Street and Nelson Street 

- Howe Street and Nelson Street 

- Howe Street and Smithe Street 

- Richards Street and Davie Street 

- Thurlow Street and Pacific Street 

- Richards Street and Nelson Street 

- Thurlow Street and Nelson Street 

- Seymour Street and Nelson Street 

for a total of $29,000. 


Mr. Dobell advised that the total cost of 1975 Signal Programme 
was $297,000 including $11,700 for the pedestrian signal at 6lst 
Avenue and Knight Street which had been approved by Council on 
February 11, 19'75. 

It is projected that 100^ of the net parking meter revenue for 
1975 will be required for financing the 1975 Signal Programme. 
The .Engineering Department is currently preparing a report to 
Council on increased meter rates. If the increased rates are 
approved, 100^ of the parking meter rates (estimated at $300,000) 
will be sufficient to cover the cost of the signal programme. 
If the increased meter rates are not approved, it is proposed 
to transfer $57,000 from the Parking Sites Reserve Fund to the 
Traffic Control Reserve Fund. 


RECOMMENDED 


(A) If the proposed parking meter rates are approved, 

it is RECOMMENDED that 100^ of net parking meter revenue 
in 1975 be allocated to the Traffic Control Reserve Fund. 


cont ' d 
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Clause No. 4 (continued) 


If the existing parking meter rates are not changed, 
it is RECOMMENDED that 100^ of the net parking meter 
revenue in 1975 be allocated to the Traffic Control 
Reserve Fund in addition to a transfer of $57,000 
to the Traffic Control Reserve Fund from the Parking 
Sites Reserve Fund. 

(B) THAT the foregoing signal work be approved. 


5 . Composition of the Commission 

Alderman Boyce expressed concern that the Commission had lost 
a voting member when the City Prosecutor's representative 
resigned in May, 1973, due to Provincial Government takeover, 
and felt that Council should be requested to re-instate the 
number of voting members. 

RECOMMENDED 

THAT Council appoint the member of the Traffic and 
Safety Council to the Official Traffic Commission 
as a voting member. 

6. Other Business 

Mr. Fred Miller of the Knight Street Committee submitted the 
results of a questionnaire re traffic light demands. He 
indicated that people in the area would prefer to have the 
pedestrian signal approved for 6lst Avenue and Knight Street 
relocated to D2nd Avenue and Knight Street. It was suggested 
that the Knight Street Committee make a survey of the area and 
report the results to the Commission. 

Mr. N. Davidowicz expressed concerns with respect to the bus 
stop location at Rupert and 43rd Avenue. If a bus is at the 
stop, people cannot see the school crossing sign. It was 
agreed that the Engineering Department would review the bus 
stop locations around Kerr and Rupert Streets. 

He also advised that the people in the Killarney/Champlain area 
were unhappy about the location of the 49th Avenue bus stops. 
He also expressed concern that there were no bus shelters 
along the 49th Avenue route. Mr. Dobell advised that there 
were no funds for providing bus shelters but did agree 
to do a review of 49th Avenue for bus stop shelter locations. 

Alderman Boyce requested the Engineering Department to look 
at left turn delay at 33rd Avenue and Granville going north, 
as well as the pedestrian crossing at Nanton and Arbutus Streets. 
It was agreed that the Engineering Department would investigate 
and report back. 

Mrs. E. Robinson requested the Engineering Department to look 
at the intersection on Broadway and Kingsway as well as 
investigate the area around Killarney High School where drag 
racing has been reported. 

Alderman Boyce and Assistant Superintendent F. Farley thanked 
Mr. Dobell for his co-operation and helpfulness to the Commission 
while he was Assistant City Engineer, Traffic and Transportation, 
and wished him well in his new role as Assistant City Engineer, 
Departmental Services and Sewers. Mr. R. Gascoyne, Assistant 
City Engineer, Traffic and Transportation, was welcomed to the 
Commission. 


The meeting adjourned at approximately 9:10 p.m. 

K>R couNca Acim see p&m.l^ 




REPORT TO COUNCIL 


SPECIAL COMMITTEE RE U.N. CONFERENCE 


February 24, 1975 


TO: Vancouver City Council 


CLASSIFICATION : 


Recommendations 


1. 


Civic U.N. Program and Budget 


On February 24, 1975, the Special Committee Re: U.N. Conference 
considered the attached Social Planning report re: the above noted 
matter. 

During the discussion on this report the Committee considered 
a map outlining areas of the City for street decorations, walking 
tours, and open plazas where continuing entertainment could be 
sponsored. 

The Committee was advised that the banner purchase program was 
very imaginative and would result in a profit to the City. Also that 
the Vancouver Art Gallery would co-operate with the City in this 
program. 

RECOMMENDED , 

A. THAT the total budget and program for the City's U.N. 
Conference activities, as outlined above, be approved 
in the amount of $173,500. Estimated recoveries are 
$65,000. 

B. THAT the amounts shown in Appendix I be approved for 
expenditure and be included in the revenue budgets for 
1975 and 1976 as appropriate. 

C. THAT the Director of Social Planning and the Director of 
Finance have co-signing authority for all other expendi- 
tures. (Items 2 - 4 in Appendix I - attached.) 

D. THAT Mr. Fladell be authorized to contact Federal and 
Provincial officials to appraise them of the City's program 
in cooperation with elected representatives of City Council 
and to request extensive cost sharing. 

E. THAT a letter be written to the Park Board requesting 
that they develop a proposal for featuring the seawall 
area of Stanley Park during the 1976 U.N. Conference. 

F. THAT Mr. Rudy Kovak and Doris Shadbolt report back to 
the next meeting with more information on the banner 
projects program. 


FOR COUNCIL ACTION SEE PAGE{S)S-^. 
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SPECIAL COUNCIL - MARCH 13, 1975 
PUBLIC HEARING 


A Special Meeting of the Council of the City of Vancouver was 
held in the Council Chamber on Thursday, March 13, 1975 at 7:30 p.m. 
for the purpose of holding a Public Hearing to amend the Zoning and 
Development By-law. 

PRESENT: Mayor Phillips 

Aldermen Bird, Bowers, Cowie , Harcourt, Marzari, 
Rankin, Sweeney and Volrich 

ABSENT: Aldermen Boyce and Kennedy 

CLERK TO THE COUNCIL: M. Kinsella 


MOVED by Aid. Bird, 
SECONDED by Aid. Bowers, 

THAT this Council do resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair, to consider proposed amendments to the 
Zoning and Development By-law. 

- CARRIED UNANIMOUSLY 


1 . Rezoning of Central Broadway Area 

An application was received from the Director of Planning to 
amend the Zoning and Development By-law No. 3575 to establish a new 
district schedule known as (C-3A) Commercial District Schedule and 
provide for uses that may be permitted, regulations thereto, and any 
necessary consequential amendments. The location is generally both 
sides of Broadway from Vine Street to Prince Albert Street; both sides 
of Granville Street from the Bridge ramps to 16th Avenue; and four 
extensions. North of Broadway, generally, at Main Street, West side 
of Cambie, West side of Granville to Burrard and the South side of 
8th Avenue. 

Present Zone: M-1 Industrial District 

C-2 Commercial District 
C-3 Commercial District 

Requested Zone: C-3A Commercial District 

The request has been approved by the Director of Planning and by the 
Vancouver City Planning Commission. 

The Director of Planning reviewed for the information of Council 
and members of the public present the implications of the rezoning 
application. He also advised that Council had recently appointed an 
Urban Design Consultant to bring forward within a relatively short 
time a set of guidelines for development of the Central Broadway area. 
Council notea a number of letters had been received from property 
owners of the area requesting deferment of this public hearing to 
permit them more time to study the implications. 

MOVED by Aid. Rankin, 

THAT Council defer consideration of the Director of Planning' s 
application to rezone the Central Broadway area for 60 days, but 
Council this day hear those delegations present who wish to speak on 
the matter. 

- CARRIED UNANXMOUSLY 


DELEGATIONS 

(1) Mrs. K. Vassar, Crestview Manor 


SEE n. 


Spoke on behalf of the residents of Crestview Manor and questioned 
how the proposed rezoning would affect the residents of the area. 

(2) Mr. R. Baker 

Advised that he represented several property owners in the vici- 
nity of Broadway and Granville and that he was in favour of the 
deferment of the hearing for a period of 60 days. 

cent' d .... 


Special Council, March 13, 1975 

Delegations (cont'd) 

(3) Mr. Sharp - Property Owner 

Requested assurance that the City would not profit from the pro- 
posed down zoning of the area and will not purchase any property at 
reduced prices in this area. 

The Mayor responded that the City does not at present have any 
plans to purchase property in this area and that this is not a factor 
in the rezoning proposal. 

(4 ) Mr. A. Gruft, School of Architecture, U.B.C. 

Stated he supports the down- zoning as a temporary measure, but 
suggested the City commission very broad terms of reference from the 
Consultant. 

(5) Mr. A. Eyre 

Complained that only 50% of the affected property owners had 
received their notices. He also enquired about compensation to owners 
with respect to loss of property values through rezoning. 

(6) Mr. G.F. MacFarlane, B. C. Telephone Company 

Requested Council give consideration to exempting the B.C. Tel 
Computer Centre from the rezoning proposal. 

The Director of Planning offered to meet with Mr. MacFarlane and 
discuss this matter further. 

(7 ) Mr. Suker - On behalf of a Property Owner 

Suggested that the main problem with respect to the Central 
Broadway area is a transportation one and he suggested a survey of 
the number of vehicles actually locating in the Central Broadway area 
as opposed to the number of vehicles using the area as a main thorough 
fare . 

(8 ) Mr. D. Lesser 

Commented that the notice sent to property owners was not suffi- 
ciently informative and that all relevant background information 
should be made available to affected property owners. He also sug- 
gested there is need for a detailed study of the implications of the 
proposed rezoning on the whole area adjacent to Central Broadway. 

(9) Mr. R. Schuff - Real Estate Board of Greater Vancouver 

Objected to a public hearing being held on this matter prior to 
publication of the guidelines. He also advised that the Real Estate 
Board is not in favour of having discretionary powers vested solely 
with the Director of Planning. 

(10) Mr. A. Gjernes, Dominion Construction Co. Ltd. 

Suggested that the City, rather than completely rezoning this 
area to C-3A, consider establishing C-3 nodes at major intersections 
such as Cambie, Oak and Granville, with C-3A zoning in between. He 
also suggested that consideration be given to establishing a local are 
Parking Corporation similar to that presently in existence on Eraser 
Street. 

(11) Ms. G. Sharp 

Requested assurance that all further information on this proposal 
be made available to the property owners. 

Alderman Volrich suggested that Council request a report from 
the Director of Planning on establishment of a Development Permit 
Board to rule on non conforming uses in this area and that this 
request be placed before Council prior to the reconvening of the 
Public Hearing on this matter. The Mayor so directed. 
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2. Biltmore Hotel Rezoning 

An application was received from the Director of Planning to 
rezone Lot 2, Block 116, D.L. 301, situated on the N.E. corner Kingsway 
and 12th Avenue, 

From: C-3 Commercial District 
To: C-2 Commercial District 

The Director of Planning and the Vancouver City Planning Commission 
recommend approval. 

Mr. Leroy Fuller, representing the owners of the Hotel, requested 
a deferment of the public hearing on this application for 30 days to 
permit the owners an opportunity to study the effects of the proposed 
rezoning . 

MOVED by Aid. Rankin, 

THAT the public hearing on the rezoning of Lot 2, Block 116, 
D.L. 301 be deferred for 30 days to reconvene at a regular meeting 
of Council. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt, 

THAT the Committee rise without reporting and ask leave to sit 
again. 

- CARRIED UNANIMOUSLY 


The meeting adjourned at approximately 8:55 p.m. 


The foregoing are Minutes of the Special Council Meeting 
(Public Hearing) of March 13, 1975, adopted on March 25, 
1975. 
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CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 
was held in the Council Chamber, on Tuesday, March 18, 1975, 
commencing at 2,00 p.m. 

PRESENT: Mayor Phillips. 

Aldermen Bird, Boyce , Bowers, Cowie , 
Harcourt, Kennedy, Marzari, 
Rankin, Sweeney and Volrich. 

CLERK TO THE COUNCIL: D.H. Little. 


PRAYER . 

The proceedings in the Council Chamber were opened with prayer. 

ACKNOWLEDGMENT . 

The Mayor acknowledged the presence in the Council Chamber 
of Vancouver Community College Employment Orientation Students with 
their instructor, Betsy McDonald, and Grade 9 students from the 
Canadiana Class of Templeton Secondary School with their teacher 
Mrs. Read . 


'IN CAMERA' MEETING. 


The Council was informed that there were matters to be 
considered 'In Camera' later this day. 


ADOPTION OF MINUTES . 

MOVED by Aid. Bowers, 
SECONDED by Aid. Marzari 

THAT the Minutes of the Regular Council Meeting of March 11, 
1975, with the exception of the 'In Camera' portion, be adopted. 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE . 

MOVED by Aid. Bird, 
SECONDED by Aid. Sweeney 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 


UNFINISHED BUSINESS 

The following items of Unfinished Business were deferred 
pending the hearing of delegations later this day. 

1. Ice Rink, Hastings East Area. 

2. Hodson Manor, 1254 West 7th Avenue. 

3. 1975 Cultural Grants - Appeals. 


Regular Council, March 18, 1975 


COMMUNICATIONS OR PETITIONS 

1. Alternate Representative - 

Metropolitan Board of Health . 

Under date of March 13, 1975, the Mayor submitted a letter 
recommending that Alderman Marzari be appointed as the alternate 
representative for 1975 on the Metropolitan Board of Health. 

MOVED by Aid. Bowers 

THAT the foregoing recommendation of the Mayor be approved . 

- CARRIED UNANIMOUSLY 


2 . Awarding of Cultural Grants . 

Council noted the following letter from the Community Arts 
Council of Vancouver, dated March 7, 1975. 


It has been brought to the attention of the Community Arts Council 
of Vancouver, by several concerned members of our Performing Arts Connnittee, 
that the recent action of your Council (February 11th) in awarding certain 
grants to various city theatre groups has resulted in rather serious inequities 
when the merits of these groups are assessed on an artistic basis. 

We regret the absence of the Civic Cultural Advisory Committee - a 
committee which worked so effectively in 1973. We were hopeful that this 
committee would aid the city in the development of guidelines for civic 
cultural philosophy and policy. It is so important, in our view, that all 
cultural groups in the city know that grants are decided on an independent 
basis of adjudication by those knowledgeable in the various fields of 
artistic endeavour. 

For the past 8 years, the Community Arts Council has appointed an 
Adjudications Committee to advise the British Columbia Cultural Fund Board on 
the allocation of certain of their funds in the Vancouver area. Our experience 
in this field equips us well to suggest to the city nominees from each arts 
discipline should the city ask us to so advise. From these and other 
suggestions, an adjudications committee could be chosen. 

The Community Arts Council is aware of the many demands on city 
funds, but we are concerned that the Arts are perhaps given hasty consideration 
and often take last place in the funding race. Action in setting up an 
independent adjudication system might lessen the opportunity for dissatis- 
faction and criticism of Council in this area. 

MOVED by Aid. Boyce 

THAT the Mayor meet with the President of the Community Arts 
Council to discuss the suggestions and comments contained in the 
letter from the organization, and report back to Council. 

- CARRIED UNANIMOUSLY 


3. Canadian Guidance and Counselling 
Association - Grant Request re 1975 
National Conference . 


The Canadian Guidance and Counselling Association submitted a 
letter dated March 4, 1975, requesting financial assistance with respect 
to the organization's 1975 National Conference to be held in Vancouver 
this year . 

MOVED by Aid. Bowers 

THAT no action be taken on the foregoing request. 


- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIONS (Cont'd) 

4. Provincial Basketball Championship 
Grant Request re Luncheon. 

In a letter dated March 12, 1975, the Vancouver Basketball 
Commission requested that the City host a luncheon during the 
Senior "B" Women's Provincial Basketball Championship to be held 
in Vancouver March 21 - 23, 1975. 

MOVED by Aid. Bowers 

THAT no action be taken on the foregoing request. 

- CARRIED UNANIMOUSLY 

5 . Canadian Mental Health Association 
Annual Meeting and Conference - 
Grant Request re Luncheon. 

Under date of March 7, 1975, the Canadian Mental Health 
Association requested that the City fund a luncheon during its Annual 
Meeting and Conference which will be held in the Hotel Vancouver, 
October 23 - 25, 1975. The organization also requested that the 
Mayor act as their keynote speaker on Saturday, October 25, 1975. 

MOVED by Aid . Bird 

THAT no action be taken with respect to hosting a luncheon 
for the Canadian Mental Health Association. 

- CARRIED UNANIMOUSLY 


6. Canadian Cancer Society 
Cross-Canada Conference - 
Sponsorship of Luncheon. 

In a letter dated March 6, 1975, the Canadian Cancer Society 
requested the City to sponsor a Luncheon during a two-day conference 
in Vancouver on June 12 and 13, 1975. 

MOVED by Aid . Bowers 

THAT no action be taken on the foregoing request. 

- CARRIED UNANIMOUSLY 

7. International Meditation Society 
Proposal to Combat Crime . 

Under date of March 12, 1975, the International Meditation 
Society requested permission to address the Council on a method which 
it claims has proved effective in various cities in the United 
States for reducing the crime rate. 

MOVED by Aid . Boyce 

THAT no action be taken with respect to the foregoing delegation 
request . 

- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIONS (Cont'd) 

8 . Western Outboard Marine Ltd . 

The Council noted a letter from Mr. Patrick F. Graham, 
requesting to speak before Council regarding Western Outboard Marine 
matters, which topic will be considered by Council when it deals 
with the report from the Standing Committee on Planning and 
Development dated March 4, 1975, later this day. 

MOVED by Aid. Boyce 

THAT the delegation request from Mr. Graham be granted and he 
be permitted to address Council this day. 

- CARRIED 

(Aid. Cowie opposed) 

9 . Appeal re Business License Application 

Council noted a letter of appeal from Mr. Ken Sutton, as a 
result of the Chief License Inspector refusing Mr. Sutton's 
application for a business license to do home repairs. 

MOVED by Aid. Rankin 

THAT Mr. Sutton be permitted to appear before Council to appeal 
the Chief License Inspector's decision, and arrangements be left 
with the City Clerk. 

- CARRIED UNANIMOUSLY 


At this point in the proceedings it was agreed 
to vary the agenda to hear the representation 
from Mr. Patrick Graham, and to consider the 
report from the Standing Committee on Planning 
and Development dated March 4, 1975. 

I . Report from Standing Committee 
on Planning and Development 
March 4, 1975. 


Western Outboard - Area 10 - 
False Creek (Clause 1) 

Mr. Graham referred to previous occasions on which Council 
dealt with the matter of Western Outboard Marine property in Area 
10 - False Creek, and criticized the action taken by Council. 

MOVED by Aid . Kennedy 

THAT the report of the Planning and Development Committee, 
dated March 4, 1975, on the matter of Western Outboard Marine Ltd., 
be deferred for further consideration by Council in three weeks ' 
time, and in the meantime, the City Manager submit a report from the 
officials involved giving the background to this whole matter, legal 
and planning implications, and current status of negotiations with 
Western Outboard Marine Ltd. 

FURTHER THAT Western Outboard Marine Ltd., be invited to 
appear before Council if it so desires. 

- CARRIED UNANIMOUSLY 
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Local improvement Subsequent Procedure 
(Balance of Schedule No. 395) Cont'd. 

2. The City Council, in undertaking this project (Item 2, Schedule 
395), instruct that the assessable properties be given relief 
because of the existence of the curb and gutter. (A formal 
resolution to implement this will be presented when the exact 
amount of the relief is known and will require a vote of two- 
thirds of all the Members of Council). 

3. The City Engineer be authorized to call tenders for the 
approved projects.' 

Your Board RECOMMENDS that the foregoing report of the City 
Engineer be approved." 


The foregoing are the Minutes of the Special Council meeting (Court 
of Revision), dated July 14, 1970. 


CARRIED 


The Council then adjourned. 


■X- * -x- -x- * 
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CITY MANAGER'S AND OTHER REPORTS 


A, MANAGER'S GENERAL REPORT 
MARCH 14, 1975. 


Works and Utility Matters 
(March 14, 1975) 

The Council considered this report, which contains five 
clauses, identified as follows: 

Cl . 1. Closure of Road, East of Cassiar Street, between 

Adanac Street and the Lane South of Adanac Street. 

Cl , 2, Sewer Reconstruction in Lane South of 12th Avenue 
between St, George and Carolina and on Carolina 
between L/S of 12th Avenue and L/S of 13th Avenue, 

Cl . 3. Tender No, 751 - Curbs and Pavements on 
Sundry Streets, 

Cl , 4. Tender No, 39-74-4 - Trucks, 

Cl, 5, Tender No, 41-74-7 - Refuse Packer Bodies, 

The Council took action as follows: 


Clauses 1-5 inclusive . 

MOVED by Aid, Volrich 

THAT the recommendations of the City Manager, contained in 
Clauses 1, 2, 3, 4 and 5 of this report, be approved, 

- CARRIED UNANIMOUSLY 


Building and Planning Matters 
(March 14, 1975) 

The Council considered this report, which contains three 
clauses, identified as follows: 


Cl , 1, Point Grey Road Property Acquisition Program 

2515 Point Grey Road, 
Cl , 2 , Gastown Steam Clock , 

Cl , 3, Gastown/Chinatown Designation By-law, 


The Council took action as follows: 

Point Grey Road Property Acquisition 
Program - 2515 Point Grey Road, (Clause 1 ) 

MOVED by Aid, Cowie 

THAT this clause be deferred until the next Council meeting 
and the Supervisor of Property and Insurance report back on the 
matter of riparian rights, 

- LOST 

(Aid, Bird, Bowers, Harcourt, Rankin, Sweeney, 
Volrich and the Mayor opposed) 


MOVED by Aid, Kennedy 

THAT the property described as 2515 Point Grey Road be purchased 
by the City, 

- LOST 

(Aid, Bird, Bowers, Cowie, Harcourt, Marzari, Rankin, 
Sweeney, Volrich and the Mayor opposed) 


Cont ' d . 


Regular Council, March 18, 1975 6 

CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Building and Planning Matters 
(March 14, 1975) (Cont'd) 

Point Grey Road Property Acquisition 
Program - 2515 Point Grey Road 
(Clause 1) (Cont'd) 

MOVED by Aid. Bowers 

THAT the Director of Planning be authorized to issue Develop- 
ment Permit # 69394, in respect of 2515 Point Grey Road. 

- CARRIED UNANIMOUSLY 


Clauses 2 and 3 . 


MOVED by Aid. Bowers 

THAT the recommendations of the City Manager, contained in 
clauses 2 and 3 of this report, be approved. 

- CARRIED UNANIMOUSLY 


Finance Matters 
(March 14, 1975 ) 

The Council considered this report, which contains six 
clauses, identified as follows: 


Cl . 1. Britannia Community Services Centre - Constitution. 

Cl . 2. Renewal of Existing Leases for Highways. 

Cl . 3. Investment Matters (Various Funds) December 1974. 

Cl . 4. Parking Meter Rates. 

Cl . 5. Consultant's Study on Betterment Levy. 

Cl . 6. Display of Canadian Cancer Society Flags. 


The Council took action as follows: 


Clauses 1-3 inclusive. 

MOVED by Aid. Bowers 

THAT the recommendations of the City Manager, contained in 
clauses 1, 2 and 3 of this report, be approved. 

- CARRIED UNANIMOUSLY 


Parking Meter Rates 
(Clause 4) 

MOVED by Aid . Bowers 

THAT the recommendation of the City Manager, contained in this 
Clause, be approved. _ ^^^^^^ 

(Aid. Bird, Boyce , Kennedy, Sweeney and Volrich opposed) 


Consultant's Study on Betterment 
Levy. (Clause 5) 

MOVED by Aid. Volrich 

THAT the recommendation of the City Manager, contained in this 
Clause, be approved. 

- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Finance Matters 
(March 14, 1975 , ) (Cont ' d ) 

Display of Canadian Cancer Society 
Flags (Clause 6) 

MOVED by Aid. Rankin 

THAT the recommendation of the City Manager contained in this 
clause be approved and that a grant to the Canadian Cancer Society 
for installation and removal of the flags at an estimated cost of 
$500 be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY. 


Personnel Matters 
(March 14, 1975) 

The Council considered this report, which contains two 
clauses, identified as follows: 

Cl . 1. Canadian Standards Association 

Electrical Code Meeting. 
Cl . 2. Leave of Absence - Mrs. A . I .Derby - 

Plan Checking Assistant I. 

The Council took action as follows: 

Canadian Standards Association 
Electrical Code Meeting (Clause 1 ) 

MOVED by Aid. Bird 

THAT the recommendation of the City Manager, contained in this 
clause, be approved. 

Leave of Absence - Mrs A.I. Derby - 
Plan Checking Assistant I. (Clause 2 ) 

MOVED by Aid . Boyce 

THAT Leave of Absence with pay on May 7th, 8th and 9th, and 
October 1st, 2nd and 3rd to permit the attendance of Mrs. Derby in 
Ottawa, Ontario at a Meeting of the Canada Pension Plan Advisory 
Committee , be granted . 

- CARRIED UNANIMOUSLY 


Property Matters 
( March 14, 1975) 

Extension of Lease and Installation of 
Sprinkler System - Villa Cathay Care Home; 
Lot 2, Block 49 and 50, D.L. 181; 
Known as 236 Campbell Avenue. (Clause 1) 

MOVED by Aid. Marzari 

THAT extension of the lease on Lot 2, Blocks 49 and 50, D.L. 181, 
known as 236 Campbell Avenue, to the Villa Cathay Care Home Society 
on a month-to-month basis at a monthly rental of $675.00 be approved, 
pending a report on the result of the appeal to the Provincial Fire 
Marshall . 

- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

i B. Student Summer Employment - 
I Swim '75 

The following report was submitted by the City Manager, under 
date of March 10, 1975: 


"The Provincial Department of Labour has announced its Student Summer 
Employment program for 1975. 

The program for post-secondary students, STEP '75, is not available to 
municipalities, only to Regional Districts and non-profit Societies. (Last 
summer the City hired about 170 post-secondary students under STEP '74). 

The program for high school students, SWIM '75, is available to the 
Municipalities. It replaces SWEEP '74. (The City did not participate in 
SWEEP '74). 

SWIK '75 - Briefly 

a. The high school students are to be hired for July and August. 

b. Under SWIM '75, the Province will pay: 

- $450 per month for Grade 11 or below 

- $500 per month for Grade 12 

- 4% vacation pay 

c. The City must pay: 

- fringe benefits (5%) 

any other costs (material, equipment etc.) 

- any salary or wages above the Provincial scale 

d. The projects may include not more than 20% of post-secondary students 
as supervisors. The Provincial subsidy rates range from $550 per month 
for First-year Students to ?750 per month for Graduate Students. These 
supervisors may be hired as early as May for training and preparation. 

Union Positions 


The students would be employees of the City (or Park Board or Llh/;.nry) 
and the VM (, REU ('Inside'), CUPE 1004 ('Outside') and CUPE 391 (Library) all 
take the position that the established salary and wage rates shall apply. The. 
Province will not consider any application which is not approved by the appropriate 
union. 

The City will thus have to pay any difference between the Provincial subsidy 
scale and the established salary rate. The amount of this difference will 
depend on the 1975 settlement. Some examples are given on the attached table. 

Director of Finance's cormcnts: 

"in view of the stringent budget situation that the City is faced with in 
1975 and the fact that participation in the program would appear to require 
significant subsldizitiou of the wage and salary level above the base levels 
approved by the Province, I would seriously recommend that Council not approve 
the City's participation in the program for 1975." 

City Engineer's commenta : 

The City Engineer wishes to note that collection of valuable transporta- 
tion information was planned for this Summer with the SWIM program in mind, 
and non-participation in the program will mean that substantially more money 
would have to be expended to obtain the same information. Other Departments 
may have similar desirable projects planned which Council may wish the 
Finance Committee to review individually. 

Timing & Procedure 

Information on SWIM '75 has been iiBtributed to all Departments and 
(at the time of writing) they are preparing proposals. A summary of these 
proposals can be given to Council on 18 March, 1975. Applications are due 
in Victoria on 27 March. If Council favours participation in SWIM '75, it 
is recommended that the Standing Committee on Finance and Administration be 
authorized to approve applications up to a total City's cost determined by 
Council. This is the procedure which has been followed in previous such 
programs . 


Cent ' d 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Student Summer Employment - 
Swim '75. (Cont'd) 


CONSIDERATION & RECOMMENDATION ; 

The City Engineer submits the following items for Council's CONSIDERATION: 

A. The question of whether the City will participate in SWIM '75. 

B. If the City is to participate, the setting of a maximum City's cost. 
The City Engineer RECOMMENDS that, 

C. If the City is to participate, the Standing Committee on Finance and 
Administration be authorized to review the proposals, to approve applica- 
tions up to the total City's cost set by Council, and to establish 
priorities among the approved projects. 

The City Manager reports as follows: 

The STEP '74 programme involved total expenditures of $344,500 of 
which the City's share was $9,900. 

The Provincial Government has allocated $348,000 for City of 
Vancouver SWIM '75 projects. The City's share cannot be estimated 
until a new Union contract has been signed, but will be significantly 
higher than last year. 

RECOMMENDATION 

Noting the comments of the Director of Finance, the City Manager 
RECOMMENDS that the City forego participation in the SWIM '75 
programme . 

MOVED by Aid. Bowers 

THAT the City participate in Swim '75 up to a maximum City's 
cost of $50,000 for essential projects. 

FURTHER THAT the Standing Committee on Finance and Administra 
tion be authorized to review the proposals, to approve applications 
up to the total City's cost set by Council, and to establish 
priorities among the approved projects. 

- CARRIED BY THE 
REQUIRED MAJORITY 

(Aid. Kennedy and Volrich opposed.) 


C. United Housing Foundation - 
Central and Oliver Rooms. 

The City Manager submitted the following report, under date 
of March 12, 1975: 

The Director of Legal Services reports as follows: 

"The City entered into a lease agreement with U.H.F. for pro- 
vision of facility for meal service, bathing and recreation. 
The twenty-year lease has been registered. The U.H.F. has 
negotiated with C.M.H.C. to increase the present mortgage 
from $697,955 to $809,777. The C.M.H.C. requires that the 
modification of the mortgage agreement be registered with 
priority to the lease. 

Since the City already stands behind the C.M.H.C. mortgage 
for $697,955 and since the U.H.F. appears to require the 
funds to keep the project going and since the City's position 
does not appear to be significantly prejudiced by the pro- 
posed priority agreement, it is recommended that the Director 
of Legal Services be authorized to execute the appropriate 
Priority Agreement between the City and Central Mortgage and 
Housing Corporation." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Director of Legal Services be approved. 


Cont 'd 
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CITY MANAGER ' S AND OTHER REPORTS (Cont'd) 

United Housing Foundation - 
Central and Oliver Rooms. (Cont'd) 

MOVED by Aid. Rankin 

THAT the recommendation of the City Manager, contained in this 
report, be approved. 

- CARRIED UNANIMOUSLY 


D. Request of P.N.E. for Capital 
Expenditure Approval. 

Under date of March 13, 1975, the City Manager submitted the 
following report: 


The following report has been received from the Director of Finance: 

"Under normal circumstances the P.N.E. would submit its financial 
statements for its just ended fiscal year, plus its proposed operating 
budget for the forthcoming fiscal year plus its proposed capital bud- 
get for the forthcoming fiscal year, and I would report the proposed 
operating budget for Council for Information and the Capital Budget to 
Council for Approval. The P.N.E. requires Council approval of Capital 
Budget items. I have received the P.N.E. 's annual report for the year 
ended November 30, 1974 but I have not received their 1975 operating 
budget and am therefore unable at this time to prepare the regular re- 
port. However, they have submitted a Capital Budget request and are 
anxious for immediate Council consideration of it. 

The item they wish Council approval of is an extension to the 
Exhibition race track grandstand and clubhouse for a total cost of 
$3,500,000. I quote from the P.N.E. request as follows: 

' 1. Extension to Exhibition Race Track Grandstand and 
Clubhouse - $3.5 million 

It has been determined by the B.C. Jockey Club that 
the existing facility is too small to accommodate cur- 
rent and projected future patron attendance, and to 
rectify this situation a proposal to construct exten- 
sions of approximately 100 feet to each end of the ex- 
isting grandstand and clubhouse buildings has received 
indepth consideration both by the Pacific National 
Exhibition and the B.C. Jockey Club. The extensions 
will raise the capacity of the grandstand by some 60%, 
with seating increasing from 3,200 to 4,500 seats, 
with a substantial increase in the number of parimutual 
wickets. Food and beverage concessions will also be 
enlarged and improved to better accoiranodate this facet 
of the operation. 

The terms and conditions under which this extension 
will be constructed are as follows: 

1. Cost of construction to be borne 72% by the 
B.C. Jockey Club and 28% by the PNE. 

2. All specifications of the construction to 

be mutually approved by the PNE and the B.C. 
Jockey Club. 

3. Construction to cost a maximum of 3.5 million 
dollars. Should the cost of the project ex- 
ceed that amount the additional cost will be 
borne by the B.C. Jockey Club. 

4. Financing of the construction costs will be 
arranged by the PNE with a guarantee of re- 
payment of principal and interest to be 
given by the B.C. Jockey Club. 

5. Financing arrangements to include a loan 
amortization term of 1-8 years to 1993. 


Cont 'd 
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Request of P.N.E. for Capital 
Expenditure Approval. (Cont'd) 


I have asked the Law Department to indicate to me the nature of 
the PNE's ability to borrow funds and they have indicated that Sec- 
tion 12 of the PNE Act provides this authority. Section 12 is quoted 
as follows: 

12. (1) The exhibition may borrow or raise or 
secure the payment of money in such manner as the 
board considers necessary, and in particular by 
the issue of debentures or debenture stock, 
charged upon all or any of the exhibition's prop- 
erty, both present and future, and to purchase, 
redeem, or pay off any such securities, but the 
ejchibition shall not give security without first 
obtaining the consent, by way of resolution, of 
the council of the City of Vancouver. 

(2) Any security granted by the exhibition 
under subsection (1) shall be deemed to contain 
the condition that the security shall contain a 
clause providing that the City of Vancouver shall 
have a first charge upon the assets and receipts 
of the exhibition as security for the repayment 
of any indebtedness or obligation owing from time 
to time by the exhibition to that City. ' 

The arrangement between the PNE and the Jockey Club would appear 
to mean that the PNE would incur annual debt repayment costs of approx- 
imately $120,000 per year and the question arises as to whether the 
PNE will be realizing any additional revenue from the Jockey Club or 
will only receive ownership of the facilities 18 years from now. 

Section 12 of the Act clearly indicates that the PNE can only 
pledge its own property and if Council agrees to the request of the 
PNE it should be clearly understood that the City's assets are not 
pledged as security for the loan. 

If Council agrees to the request of the PNE I RECOMIiCND that Council 
require the PNE to receive the approval of the Director of Legal Services 
to the content and form of the borrowing instrument." 

The City Manager submits the above report of the Director of 
Finance to Council for CONSIDERATION. 


MOVED by Aid. Volrich 

THAT Council approve the Capital Budget item as requested 
by the P.N.E. and contained in the City Manager's report of March 
13, 1975, subject to: 

(i) the City's assets being in no way pledged as security 
for the loan, 

(ii) the City's priority position in respect to P.N.E 
assets is fully preserved, 

(iii) the P.N.E. receiving the approval of the Director 
of Legal Services as to the condition and form of 
the borrowing instrument. 

- CARRIED 


(Aid. Kennedy opposed) 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

II . Report from Standing Committee 
on Planning and Development. 
March 4, 1975. 


Fairview Slopes. 
(Clause 1) 

In considering this report, the Council dealt with each 
recommendation separately as follows: 

(a) THAT the Director of Planning be instructed to bring 
back revised Interim Control Guidelines to the Planning 
and Development Committee in 16 days . 

MOVED by Aid. Bowers 

THAT the foregoing recommendation of the Committee, be approved. 

- CARRIED UNANIMOUSLY 

(b) THAT Council re-affirm its endorsement of the establish- 
ment of a Fairview Planning Committee under the auspices 
of the Planning and Development Committee; and instruct 
the Director of Planning to report back with detailed 
terms of reference for the Fairview Planning Programme; 
the three citizens groups and other interested persons 
in the Fairview Slopes to be requested to submit 
nominees for membership in the Fairview Planning Committee 
to the Standing Committee on Planning and Development. 

MOVED by Aid. Bowers 

THAT the foregoing recommendation of the Committee, be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers 

THAT recommendation (c) of the Committee be deleted and the 
following substituted: 

(c) THAT the Parks Board and the Project Manager, in consultation 
with the Fairview Planning Committee, examine the development 
opportunities of the city-owned lands at 6th and Laurel, 

to include specific consideration of using these lands for 
an integrated housing, open space, and land bridge develop- 
ment . 

- CARRIED 

(Aid. Sweeney opposed) 

(d) THAT a pilot project of rehabilitation, addition and infill 
in the Fairview Slopes be approved in principle to demon- 
strate, for future use on a City-wide basis, the construction 
and financial techniques required for this form of develop- 
ment; the Director of Planning to report back in two months 
the details on such project(s). 

MOVED by Aid . Bowers 

THAT the foregoing recommendation of the Committee, be approved. 

- CARRIED 

(Aid. Boyce, Kennedy, Sweeney and the Mayor opposed) 

The Council recessed at 3.55 p.m. and, after 
an 'In Camera' meeting in the Mayor's office, 
reconvened in open session in the Council chamber 
with the same members present, at 5.00 p.m. 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

III. Report of Standing Committee 
on Housing and Environment, 
March 6, 1975 

The Council considered this report which contains six Clauses 
identified as follows: 


CI. 1: Greenpeace 

CI. 2: Kitsilano RM-3A Survey 

Cl. 3: Fire By-law Status Reports 

Cl. 4: Collingwood United Church 

Cl. 5: Rent Supplements Program 

Cl. 6: B.C. Housing Management Commission Housing 
Statistics 


The Council took action as follows: 


Clauses 1, 4, 5 and 6 


MOVED by Aid. Harcourt, 

THAT the recommendation of the Committee contained in Clause 1 
be approved and Clauses 4, 5 and 6 be received for information. 


- CARRIED UNANIMOUSLY 


Kitsilano RM-3A Survey 
(Clause 2) 

MOVED by Aid. Harcourt, 

THAT Council authorize the expenditure of $7,000 from the 
Social Planning Department's RESER fund for a survey of the 
RM-3A area in Kitsilano to determine who lives in conversion 
housing now and who moves into new dwelling units, apartments 


AMENDED 

SEE VkQFjj^.. 


or condominiums, when redevelopment replaces conversion units. * — 

- CARRIED UNANIMOUSLY 

Fire By-law Status Reports 
(Clause 3) 

MOVED by Aid. Harcourt, 

THAT the recommendations of the Committee contained in this 
Clause dealing with the following premises, be approved: 

Kent Hotel, 782-786 Granville Street 

860-862 East Broadway 

Gray's Court, 1601 Comox Street. 

- CARRIED UNANIMOUSLY 

IV. Report of Standing Committee 
on Finance & Administration, 
March 6, 1975 


The Council considered this report which contains three 
Clauses identified as follows: 


Cl. 1: Burrard Bridge Civic Marina - Moorage Rates, 

Services and Facilities 
Cl. 2: License Fees for Liveaboards - Coal Harbour 
Cl. 3: School Board Tax Interest Earnings 

The Council took action as follows: 


Clauses 1 to 3 


MOVED by Aid. Volrich, 

THAT the recommendations of the Committee contained in Clauses 
1 and 2 be approved and Clause 3 be received for information. 


- CARRIED UNANIMOUSLY 


(Aldermen Kennedy & Sweeney opposed in Clause 1) 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

V. Report of Standing Committee 
on Community Services, 
March 6, 1975 


The Council considered this report which contains five 
Clauses identified as follows: 


CI. 1: Neighbourhood Pub Application - 6505 Main Street 

CI. 2: Dial-a-Dietitian - Grant Request 

CI. 3: Neighbourhood Pub Application - 7161 Victoria Drive 

CI. 4: Dissemination of Information to the Public 

CI. 5: Vancouver Native Indian Friendship Centre 


The Council took action as follows: 


Clauses 1, 3 and 4 


MOVED by Aid. Rankin, 

THAT the recommendations of the Committee contained in Clauses 
1 and 3 be approved and Clause 4 be received for information. 


- CARRIED UNANIMOUSLY 


Dial-a-Dietitian - Grant 
Request (Clause 2) 


MOVED by Aid. Rankin, 

THAT the recommendation of the Committee contained in this 
Clause be approved. 

- CARRIED BY THE REQUIRED 
MAJORITY 


(Alderman Bowers opposed) 


Vancouver Native Indian Friendship 
Centre (Clause 5) 


MOVED by Aid. Rankin, 

THAT the resolution of the Committee contained in this Clause 
be received for information and the recommendation of the Committee 
contained in this Clause be approved. 

- CARRIED UNANIMOUSLY 

VI. Report of Standing Committee 
on Finance & Administration, 
March 13, 1975 


Implications of the Provincial Budget 
to the City of Vancouver (Clause 1) 

MOVED by Aid. Volrich, 

THAT the recommendation of the Committee contained in this 
Clause be approved. 

- CARRIED UNANIMOUSLY 


VII. Report of Standing Committee on 

Community Services, March 18, 1975 

Neighbourhood Pub - 36 81 West 
4th Avenue (Clause 1) 


MOVED by Aid. Rankin, 

THAT the recommendations of the Committee contained in this 
Clause be approved. 

- CARRIED UNANIMOUSLY 


'■jUL2n970 

CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, July 21, 1970, in the Council Chamber, at 
approximately 9:30 A.M. 

PRESENT : His Worship the Mayor 

Aldermen Adams, Calder, Hardwick, Linnell, 
Phillips, Rankin, Sweeney and 
Wilson 

ABSENT : Alderman Bird (Civic Business) 

Alderman Broome (Civic Business) 

CLERK TO THE COUNCIL : R. Thompson 

PRAYER 

The proceedings in the Council Chamber were opened with 
prayer . 

*IN CAMERA' MEETING 

The Council agreed to an 'In Camera' meeting later this day. 

ADOPTION OF MINUTES 

MOVED by Aid. Calder, 
SECONDED by Aid. Sweeney, 

THAT the Minutes of the Regular Council meeting dated July 14 
1970, be adopted. 

- CARRIED 

MOVED by Aid. Calder, 
SECONDED by Aid. Sweeney, 

THAT the Minutes of the Special Council meeting (Court of 
Revision), dated July 14, 1970, be adopted. 


- CARRIED 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Linnell, 
SECONDED by Aid. Adams, 

THAT this Council resolve itself into Committee of the Whole, 
His Worship the Mayor in the Chair. 

- CARRIED 

UNFINISHED BUSINESS 


1. General Report: 

Gastown, Chinatown 


The Council further considered the General Report of the 
Board of Administration, under date of June 18, 1970 regarding 
Gastown and Chinatown, in which the Director of Planning 's report 
is set out. 

On July 7th, the Council approved the recommendations in that 
report with the exception of recommendation No. 1, balance of 
recommendation No. 2 (the architectural-historical study having 
been dealt with on July 7th) and recommendation No. 5, which items 
are set out hereunder: 


cont 'd . 
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COMMITTEE OF THE WHOLE 

MOVED by Aid. Rankin, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Rankin, 
SECONDED by Aid. Sweeney, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 

MOTIONS 

1. Allocation of Land for Highway 
Purposes (3282 William Street) 

MOVED by Aid. Bird, 
SECONDED by Aid. Volrich, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for road purposes, the following described lands: 

West 2.5 feet of Lot 14, Block 5, Eh Section 25, Town 
of Hastings Suburban Lands, Plan 3653 

(3282 William Street) ; 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for highway purposes; 

THEREFORE BE IT RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
road purposes, and declared to form and constitute portions of 
road. 

- CARRIED UNANIMOUSLY 

Notice of Motion was given of the following motion on 
March 11, 1975, and action was taken this day as follows: 

2 . Amendment to Procedure By-law 

MOVED by Aid. Kennedy, 
SECONDED by Aid. Sweeney, 

THAT WHEREAS Aldermen may attend meetings of Standing 
Committees of which they are not members and may take part 
in discussion or debate by consent of a majority of the 
members of such Standing Committees; 

AND WHEREAS, because of the Standing Committee system, 
all Aldermen are not members of all Standing Committees; 

AND WHEREAS Aldermen, as elected representatives of the 
public, should be able to support their views on any subject 
before any Standing Committee and do so by right of vote 
within the said Committees; 

THEREFORE BE IT RESOLVED THAT 

(a) Aldermen who arc not members of particular Standing Commit tees 
be granted the right to attend meetings of such Committees and 
enter into debate without requiring the consent of such 
Standing Committees; 

(b) such Aldermen have a right to vote whilst so attending these 
meetings ; 

(c) it be provided that whilst present, the Aldermen may be 
counted in arriving at a quorum; 

(d) the Procedure By-law be amended accordingly. 


1 


cont ' d . 
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MOTIONS (cont'd) 

Amendment to Procedure 
By-law (continued) 

The Council took action on the foregoing motion as 
follows : 

Resolution (a) 

MOVED by Aid. Kennedy, 
SECONDED by Aid. Sweeney, 

THAT Aldermen who are not members of particular Standing 
Committees be granted the right to attend meetings of such 
Committees and enter into debate without requiring the consent 
of such Standing Committees. 

- CARRIED 

(Alderman Harcourt opposed) 

Resolutions (b) and (c) 

MOVED by Aid. Kennedy, 
SECONDED by Aid. Sweeney, 

THAT such Aldermen have a right to vote whilst so attending 
these meetings and it be provided that whilst present, the 
Aldermen may be counted in arriving at a quorum. 

- LOST 

(Aldermen Bowers, Cowie , Harcourt, Marzari, Rankin, 
Volrich and the Mayor opposed) 

Resolution (d) 

MOVED by Aid. Kennedy, 
SECONDED by Aid. Sweeney, 

THAT the appropriate amendments be made to the Procedure 
By-law. 

^ - CARRIED 

(Alderman Harcourt opposed) 

MOVED by Aid. Boyce , 
SECONDED by Aid. Kennedy, 

THAT, wherever possible. Standing Committee meetings be held 
at separate times to permit those Aldermen who are not members of 
a particular Standing Committee to attend if they so wish. 

- LOST 

(Aldermen Bowers, Cowie, Harcourt, Marzari, Rankin, 
Volrich and the Mayor opposed) 

NOTICE OF MOTION 


The following Notice of Motion submitted by Alderman Rankin, 
was recognized by the Chair: 

1. Senior Government's Assistance 
to Municipalities 

MOVED by Aid. Rankin, 

THAT WHEREAS City Council must finalize its budget and strike 
a mill rate for tax purposes by the end of April; 

AND WHEREAS an important factor in the process is the extent 
of Provincial Government aid; 

AND WHEREAS we recognize that the Provincial Government, by 
assuming several justice and welfare functions has relieved the 
City this year of approximately $8 million in expenditures ($18 
per capita) ; 


cont ' d. 
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NOTICE OF MOTION (cont'd) 


Senior Government's Assistance 
to Municipalities (continued) 


AND WHEREAS the present Provincial per capita grant of $34 
will be increased to $35 only; 

AND WHEREAS more aid to the extent of $4.5 million is promised 
by the Premier of B.C. on the basis of his prediction that Ottawa 
will agree to an export price for natural gas of at least $1.50 per 
thousand cubic feet over the present $1.00 rate; 

THEREFORE BE IT RESOLVED THAT 

(a) this Council supports the position of the B.C. Union of 
Municipalities calling on the Provincial Government to 
quickly guarantee the $4.5 million this year to Vancouver, 
no matter what the outcome of the First Minister's Confer- 
ence in Ottawa this April; 

(b) having received this guarantee from the Province, this 
Council strongly supports the position of the Provincial 
Government in asking Ottawa to authorize an increase in 
the export price of natural gas (1/3 to be shared with the 
municipalities) - preferably to the competitive price in 
the United States - $2.00 per thousand cubic feet; 

(c) and finally, that this Council send along official observers 
to the April conference of First Ministers to lobby for this 
demand which, if consummated, would bring in a total of $9 
million to the City's coffers and thus eliminate the 
necessity to increase taxes on hard pressed homeowners and 
tenants . 


The following Notice of Motion submitted by Alderman Volrich 
and seconded by Alderman Cowie, was recognized by the Chair : 

2 . Outdoor Burning 

MOVED by Aid. Volrich, 
SECONDED by Aid. Cowie, 

THAT the Director of Legal Services be instructed to amend 
the Fire By-law to completely ban outdoor burning in the City 
of Vancouver. 


MOVED by Aid. Sweeney, 
SECONDED by Aid. Kennedy, 

THAT, in order to bring the membership of the Vancouver City 
Planning Commission up to strength. Council reconsider those names 
previously submitted for appointment to a two-year term. 


(Notice) 


(Notice) 


ENQUIRIES AND OTHER MATTERS 


Alderman Sweeney - 
Vancouver City Planning 
Commission Membership 


referred to the newspaper article 
stating that Mrs. Marlene Hier had 
been illegally appointed to the 
Vancouver City Planning Commission. 
The Mayor advised that the Director 
of Legal Services is of the opinion 
that Mrs. Hier's appointment is inval; 
and therefore she is no longer a 
member of the Commission. 


- CARRIED 


(Aldermen Bowers, Cowie and Marzari opposed) 


The Council recessed at approximately 5:50 p.m. to reconvene 
in open session in the Council Chamber at 7:30 p.m. 
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The Council reconvened at approximately 7:30 p.m. in the Council 
Chamber with Mayor Phillips in the Chair and the following members 
present : 

PRESENT ; Mayor Phillips 

Aldermen Bird, Bowers, Boyce , Cowie , Harcourt, 
Kennedy, Marzari, Rankin, Sweeney and 
Volrich 

UNFINISHED BUSINESS & DELEGATIONS 

1. Ice Rink: 
Hastings East Area 

Council on February 11, 1975, agreed to hear a delegation from 
the Hastings Community Association with respect to the provision of 
an ice rink in Hastings East. 

Mr. J. Cork, Mr. D. Greenwell and another representative of the 
Hastings Community Association addressed Council on this matter. The 
delegation filed a brief and urged that first priority be given to 
the building of an ice rink when funds are available, further that 
all possible sources of funds for this project be explored by City 
Council in order to expedite the construction of this ice rink. 

Reference was made to a previous motion of Council which stated 
that the matter of financing the Hastings Park ice rink be referred 
to the Standing Committee on Finance and Administration and this 
project be the first priority rink. 

Park Commissioner George Wainborn indicated that designs for 
the Hastings ice rink have been prepared by the Park Board. 

MOVED by Aid. Rankin, 
SECONDED by Aid. Volrich, 

THAT Council consider the construction of an ice rink in the 
Hastings East area to be a priority item in the 1976-80 Five Year 
Capital Plan; 

FURTHER THAT the Park Board be requested to finalize design 
plans for this rink to permit an early start on construction should 
the Five Year Plan be approved. 

- CARRIED UNANIMOUSLY 

In response to a request from a member of the delegation, the 
Mayor agreed to request those members of Council on the P.N.E. 
Board to discuss with the Board the matter of harassment of 
spectators at the Hastings East Hockey Team games by P.N.E. staff 
particularly at Gate Two. 

2. Hodson Manor 

1254 West 7th Avenue 

Council on February 18, 1975, when dealing with a report 
dated February 14, 1975, from the City Manager in connection with 
applications for rent or lease of Hodson Manor, deferred the 
following motion by Alderman Volrich so that interested organizations 
might appear before Council, if they so desire, at the next suitable 
meeting : 

"THAT the Multi-Cultural Association of B.C., Folkfest and 
the Asian Arts Society, be permitted the joint use of 
Hodson Manor, subject to their ability to acquire Federal 
funding which will enable them to pay a reasonable rent 
for the use of the building; 

FURTHER THAT the City Manager report back to Council on the 
matter of rental and any other conditions after consultation 
with the three organizations. 

(Deferred) " 

The following delegations addressed Council in support of their 
requests to use Hodson Manor: 


cont ' d. 
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UNFINISHED BUSINESS & DELEGATIONS (cont'd) 

Hodson Manor 
(continued) 

(a) The Chimo Place Society - Miss M. Neylan (Brief filed) 

(b) The Junior League of Vancouver - Mrs. Carol Tulk (Brief Filed) 

(c) The Spiritual Assembly of the Baha ' I 

of Vancouver - Mr. Lorne Murphy (Brief Filed) 

(d) Fairview Little People's Society & Fairview 

Information Centre - Miss M. Bruce addressed Council on 
behalf of both of these organizations and filed a brief 
in support of their proposal. 

(e) The Golden Key Foundation - No delegation appeared on behalf 

of this organization. 

(f) Multi-Cultural Assoc. of B.C. - Mr. S. Oosterhuis filed a 

brief and, in addition, advised that a grant of $60,000 
has been approved in principle by the Secretary of State. 

(g) Federation of Canadian Artists - Mr. Bill Freeborn (Brief filed) . 

Mr. Dan Cornejo, Fairview Local Area Planner, addressed Council 
and referred to previous decisions of Council that Hodson Manor be 
used as a local area activity centre and supported the proposals by 
the Fairview Little People ' s Society and the Fairview Information 
Centre for use of this building. 

Council noted a letter from the Community Planning Association 
withdrawing their request for use of Hodson Manor. The letter urged 
that a number of community groups be rented space in Hodson Manor. 

Alderman Volrich requested and received permission to expand 
his deferred motion to read as follows: 

MOVED by Aid. Volrich, 

THAT the Multi-Cultural Association of B.C., Folkfest and 
the Asian Arts Society, be permitted the joint use of Hodson 
Manor, subject to their ability to acquire Federal funding which 
will enable them to pay a reasonable rent for the use of the 
building, and that local use of the facility be encouraged, 
including if possible, the allocation of space to the Fairview 
Information Centre; 

FURTHER THAT the City Manager report back to Council on the 
matter of rental and any other conditions after consultation 
with the three organizations. 

- LOST 

(Aldermen Cowie , Harcourt, Kennedy, Marzari, Rankin 
and Sweeney opposed) 

MOVED by Aid. Kennedy, 
SECONDED by Aid. Boyce, 

THAT the Junior League of Vancouver be entrusted with management 
of Hodson Manor with one of the tenants being the Fairview Little 
People's Society and that the emphasis be on neighbourhood use of 
the building. 

- LOST 

(Aldermen Bird, Cowie, Harcourt, Marzari, Rankin, Sweeney, 
Volrich and the Mayor opposed) 


cont ' d. . . . 
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Hodson Manor 
(continued ) 

MOVED by Aid. Rankin, 
SECONDED by Aid. Marzari, 

THAT the Fairview Little People's Society and the Fairview 
Information Centre be permitted the joint use of Hodson Manor and 
that the City Manager report back to Council on the management of 
the building, use of space surplus to these organizations, cost 
of furnishing the building and other relevant matters. 

- LOST 

(Aldermen Bird, Bowers, Boyce , Kennedy, Volrich and 
the Mayor opposed) 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Volrich, 

THAT the matter of use of Hodson Manor be referred to the 
City Manager to meet with representatives of the Multi-Cultural 
Association, Fairview Little People's Society and the Fairview 
Information Centre to discuss a viable solution to the occupancy 
of this building by these organizations for report back to 
Council . 

- CARRIED 

(Alderman Sweeney opposed) 

3 . 1975 Cultural Grants 

Council on February 11, 1975, having considered a report of 
the Standing Committee on Finance and Administration dated 
January 30, 1975, on cultural grants, agreed that those organiz- 
ations wishing to appeal the decision of Council on grants, be 
given an opportunity to do so. 

Representations from the following organizations were heard 
this evening and Council took action as follows: 

(a) Vancouver New Music Society 

Ms. Phyllis Mailing addressed Council in support of the 
organization's request for an additional grant. 

MOVED by Aid. Boyce, 
SECONDED by Aid. Kennedy, 

THAT an additional grant of $500.00 to the Vancouver New 
Music Society be approved. 

- LOST NOT HAVING RECEIVED 
THE REQUIRED MAJORITY 

(Aldermen Bird, Bowers, Volrich and the Mayor opposed) 

(b) Vancouver Radio Orchestra 

Mr. G. Zukerman addressed Council and filed a brief in support 
of the organization's request for a grant. 

MOVED by Aid. Rankin, 
SECONDED by Aid. Harcourt, 

THAT a grant of $500.00 to Vancouver Radio Orchestra be 
approved . 

- CARRIED BY THE REQUIRED 
MAJORITY 

(Aldermen Bird, Bowers and Volrich opposed) 


cont ' d. . . . 
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UNFINISHED BUSINESS & DELEGATIONS (cont'd) 

1975 Cultural Grants 
(continued) 


(c) B.C. Boys' Choir 

Mr. D. Forbes filed a brief and spoke in support of the Choir's 
request for additional funding. He indicated that the Choir's 
original grant request of $10,000 is amended to $5,000. 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Boyce , 

THAT an additional grant of $4,000 to the B.C. Boys' Choir 
be approved. 

- LOST 

(Aldermen Bird, Bowers, Kennedy, Rankin, Sweeney, Volrich 
and the Mayor opposed) 

MOVED by Aid. Bowers, 
SECONDED by Aid. Marzari, 

THAT an additional grant of $1,000 to the B.C. Boys' Choir 
be approved. 

- CARRIED UNANIMOUSLY 

(d) Vancouver Chamber Choir 

Mr. Scott Andrews addressed Council and advised that his 
organization had amended its grant request of $4,0,00 to $2,500. 

MOVED by Aid. Rankin, 
SECONDED by Aid. Boyce, 

THAT an additional grant of $400.00 to the Vancouver Chamber 
Choir be approved. 

- CARRIED BY THE REQUIRED 
MAJORITY 

(Alderman Volrich opposed) 

(e ) Vancouver Opera Association 

Mr. B. Hanson addressed Council in support of the Association's 
request for a grant of $5,000 towards children's matinees. 

MOVED by Aid. Cowie, 
SECONDED by Aid. Kennedy, 

THAT an additional grant of $2,500 to the Vancouver Opera 
Association be approved. 

- LOST 

(Aldermen Bird, Bowers, Marzari, Volrich and the 
Mayor opposed) 

MOVED by Aid. Volrich, 
SECONDED by Aid. Harcourt, 

THAT an additional grant of $1,000 to the Vancouver Opera 
Association towards children's matinees, be approved. 

- CARRIED BY THE REQUIRED 
MAJORITY 

(Aldermen Bowers and Marzari opposed) 


cont ' d. 
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UNFINISHED BUSINESS & DELEGATIONS (cont'd) 


1975 Cultural Grants 
(continued) 


(f ) Breadbakers Puppet Theatre 


Miss Micki McCune filed a letter of support from a Japanese 
Film Director and urged Council to consider an additional grant 
to this organization. 

MOVED by Aid. Marzari, 
SECONDED by Aid. Harcourt, 

THAT an additional grant of $4,300 to the Breadbakers Puppet 
Theatre be approved. 


(Aldermen Bird, Bowers, Boyce , Kennedy, Rankin, Sweeney 
and Volrich opposed) 

MOVED by Aid. Kennedy, 
SECONDED by Aid. Boyce, 

THAT an additional grant of $2,000 to the Breadbakers Puppet 
Theatre be approved. 


- LOST 


- CARRIED BY THE REQUIRED 
MAJORITY 


(Alderman Volrich opposed) 


The Council adjourned at approximately 10:25 p.m. 


* * * * * 


The foregoing are Minutes of the Regular Council 
Meeting of March 18, 1975, adopted on March 25, 1975. 
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WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 


RECOMMENDATIONS : 

1. Closure of Road, East of Casslar Street between Adanac Street 
and the Lane South of Adanac Street 


The City Engineer reports as follows: 

"On December 17, 1974, Council approved the sale of a site approx- 
iaately 10.2 acres at Cassiar and Adanac Streets, to the Provincial Government 
for Co-operative Housing. 

Closure of the abutting 20-foot road east of Cassiar Street, between 
Adanac Street and the lane south of Adanac Street is required before consoli- 
dation can be effected. This 20-foot road is surplus to the City's Highway 
requirements. 

I RECOMMEND that the portion of road dedicated by the deposit of 
Plan 12251 abutting Lot A, Sections 26 and 27, T.H.S.L., Plan 12251 as shown 
outlined red on plan marginally numbered LF 7241 be closed, stopped up and 
title taken thereto subject to the following conditions: 

(a) The closed portion of road to be subdivided with the adjacent 
lands in a manner satisfactory to the Approving Officer. 

(b) When the property is sold, the City to retain a Public Utility 
right-of-way over the easterly 40 feet of the newly created site." 

The City Manager RECOMMENDS that the foregoing be approved. 


2. Sewer Reconstruction in Lane South of 12th Avenue between St. George 

and Carolina and on Carolina between L/S of 12th Avenue and L/S of 13th Avenue 

The City Engineer reports as follows: 

"The existing sewers in the lane south of 12th Avenue between St. George 
and Carolina and on Carolina between the lane south of 12th Avenue and the lane 
south of 13th Avenue are severely overloaded, causing flooding of basements in 
local homes during rainfall periods. These sewers, which were built In 1909, 
should be reconstructed In order to eliminate this flooding problem. 

The estimated total cost of this construction work is $70,000. 

I RECOMMEND that the sum of $70,000 be appropriated for this work from 
Sewers Capital Account 112/2001, 'Local Sewers for Champlain Heights Areas E & F'. 
These funds may be used as no sewer construction will be performed in Champlain 
Heights during the 1974 Capital Budget period." 

The City Manager RECOMMENDS that the foregoing be approved. 

3 . Tender No. 751 - Curbs and Pavements on Sundry Streets 

The City Engineer reports as follows: 

"Tenders for curbs and pavements on sundry streets in the City of Vancouver 
were opened on February 3, 1975, and referred to the City Engineer for tabulation 
and report to the City Manager. 

All tenders have been checked and are in order. Tabulations of Tender No. 751, 
the average unit prices for major items of work included in this tender, and a 
graph showing the Street Contracts Cost Index have been circulated to Council. 
These bids are unit priced based on quantity estimates supplied by this Department, 
.and the total cost of the contract may vary according to actual quantities measured 
during construction. 

On November 12, 1974, v*ien considering a report by the City Engineer on side- 
walk ramps. Council reaffirmed its May 28, 1974 decision 'that when the City of 
Vancouver, Engineering Department, is working on new curbing or recurbing in a 
residential area, sidewalk ramps be installed at that time*. 

Cont'd . . . 
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Consequently, construction of sidewalk raimps, as part of this contract, is 
expected to cost approximately $25,000. 

This expense was not anticipated in the current Streets Capital Budget 
compiled prior to May, 1974. 

The City Engineer RECOMMENDS that: 

(a) A contract be awarded to the low tenderer as follows: 

Jack Cewe Limited, 
General Contractors, 
Post Office Box 1100, 
1850 Hillside Avenue, 
Coquitlam, B.C. V3J 6Z7 

Construction of P.C. Concrete Curbs and Gutters, 
Asphaltic Concrete Street Pavements and 
Asphaltic Concrete Street Surfacing. 

(b) A contract satisfactory to the Director of Legal Services be entered into. 

(c) The bid bonds of the unsuccessful tenderers be returned. 

(d) Funds be made available from Supplementary Capital for the purpose of 
constructing sidewalk ramps." 

The City Manager RECOMMENDS that the foregoing recommendations 
of the City Engineer be approved. 


4. Tender No. 39-74-4 - Trucks 


The City Engineer and the Purchasing Agent ^^qrt as 
follows^ 

"Tenders for the above were opened on December 16, 1974 and 
referred to the City Engineer and Purchasing Agent for report. 

A working copy of the tabulation is on file in the office of 
the Purchasing Agent. 

Funds for this purchase are provided from the Truck Plant Replace- 
ment Fund. 

This report deals only with Items 14, 15 and 16. 
Item No. 14 - 32.000 GVW Tilt Cab & Chassis 
Ten bids were received. 

We RECOMMEND acceptance of the lowest bid to meet specifications 
(Bid No. 1) from International Harvester Ltd. for six (6) only Model C01810B tilt 
cab and chassis at a total cost of $78,512.37 ($13,095.37 each less $59.85 for one 
truck with a shorter wheelbase) plus 5% Provincial Sales Tax. 

Item No. 15 - 49.000 GVW Conventional Cab & Chassis 

Five bids were received. 

We RECOMMEND acceptance of the lowest bid to meet specifications 
(Bid No. 1) from International Harvester Ltd. for one (1) only Model F2050A con- 
ventional cab and chassis at a total cost of $20,392.51 plus 5% Provincial Sales 
Tax. 

Item No. 16 - 47.000 GVW Tilt Cab & Chassis 
Six bids were received. 


Cont'd . . . 
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UNFINISHED BUSINESS (cont'd) 


General Report: 

Gastown, Chinatown (cont'd ) 


1. Instruct the Director of Planning to submit an 
application for rezoning of the Gas town-Chinatown 
areas as indicated, in accordance with the usual 
procedures . 

2. Initiate the over-all Stage II studies outlined. 

5. Authorize the recommended budget of $17,880 from the 
Contingency Reserve Fund for the proposed studies 
and authorize the addition to the Planning Department 
of the temporary staff indicated, subject to 
classification. 


On July 14th, the Deputy Director of Planning and representative 
of the City Engineer gave a report explanation to the Council and 
the Deputy Director of Planning submitted a memorandum reporting 
on these outstanding matters, including a time schedule. 

MOVED by Aid. Wilson, 

THAT the aforementioned outstanding recommendations in the 
Board of Administration report of June 18, 1970, be approved; 

FURTHER THAT the Council approve in principle development 
of Carrall Street as an amenity street and request the Director 
of Planning and City Engineer to take this into account in 
studies of Chinatown and Gastown areas. 


MOVED by Aid. Phillips, 

THAT a report be given to Council, as and when available, 
in respect of parking aspects. 


MOVED by Aid. Linnell, 

THAT recommendation No. 6 in the Board of Administration 
report of June 18, 1970, approved by Council on July 7, 1970, 
and reading as follows, be proceeded with immediately: 


"Establish a Committee of Council to negotiate 
with the Provincial Government on their financial 
involvement and on the use of Provincial 
legislation governing the control of historic 
areas . " 


- CARRIED 


- CARRIED 


- CARRIED 
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We RECOMMEND acceptance of the lowest bid to meet specifications (Bid 
No. 1) from International Harvester Ltd. for ten (10) only Model COF1950B tilt cabs 
and chassis at a total cost of $213,430.90 ($21,343.09 each) plus 5% Provincial Sales 
Tax." 

The City Manager RECOMMENDS that the foregoing recommendations 
of the City Engineer and Purchasing Agent be approved, subject to a 
contract satisfactory to the Director of Legal Services. 


5. Tender No. 41-74-7 - Refuse Packer Bodies 

The City Engineer and Purchasing Agent report as 
follows : 

"Tenders for the above were opened on January 13, 1975 and referred to the City 
Engineer and Purchasing Agent for report. 

A working copy of the tabulation is on file in the Office of the Purchasing Agent. 

Funds for this purchase are provided from the Truck Plant Replacement Fund. 

This report deals only with Item No. 1. Items 2 and 3 will be reported on at a 
later date. 

Item No. 1 - Side Loading Refuse Packer Bodies 
Two bids were received. 

Bid No. 1 - Rollins Machinery Ltd. - $14.500.00 

This bid does not meet specifications for the following reasons: 

(a) a 24 cubic yard loading body is offered in lieu of the 
29 cubic yard minimum specified; 

(b) a loading height in excess of 60 inches is offered in 
lieu of the maximum 48 inches specified; 

(c) the maximum legal payload which can be carried is 10,000 
pounds in lieu of the minimum 14,000 pounds specified. 

Bid No. 2 - F & F Equipment Ltd. - $22,874.00 

We RECOMMEND acceptance of the low bid to meet specifications (Bid No. 2) 
from F & F Equipment Ltd. for five (5) only side loading refuse bodies at a 
total cost of $114,370.00 ($22,874.00 each) plus 5% Provincial Sales Tax." 

The City Manager RECOMMENDS that the foregoing recommendations 
of the City Engineer and Purchasing Agent be approved, subject to a 
contract satisfactory to the Director of Legal Services. 
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(BUILDING - 1) 


RECOMMENDATION 


BUILDING AND PLANNING MATTERS 


1. Point Grey Road Property Acquisition Program 
2515 Point Grey Road 

The Director of Planning reports as follows: 

"On March 2S, 1972, City Council requested that the Director 
of Planning report on any development permit applications in 
the Point Grey Road area. 

Rhone & Iredale, Architects, have applied on behalf of 
A.E. Anderson for a development permit (#69394) to construct 
a single family dwelling on a vacant lot at 2515 Point Grey 
Road. 

The Kitsilano Planning Committee was informed of this applica- 
tion and recommended that because this lot is outside the 
priority areas for acquisition and because other permits for 
new buildings and improvements to existing buildings have 
been issued in the recent past, this permit should be issued. 

It is therefore recommended that unless City Council wish to 
purchase this property. Development Permit #69394 be issued as 
an outright use." 

The City Manager RECOMMENDS that the report of the Director of 
Planning be approved. 


2. Gastown Steam Clock 

The Director of Planning reports as follows: 

"At a meeting of the Water Street property owners and City 
staff on February 5, 1975, a proposal was presented to 
construct a steam clock for Gastown. Power for the steam clock 
will come from the Central Heat Distribution Co.'s main which 
was recently installed under Cambie Street. The idea arose as 
a means to mask the two rather large vent pipes coming from 
Central Heat's underground chamber at the north-west corner of 
Cambie and Water Streets. 

The cost of the clock, which is estimated to be $25»000 will 
be raised by private subscription. About $13,000 of this has 
already been committed. There will be no capital cost to the 
City. 

The Central Heat Distribution Co. has agreed to provide the 
steam power plant and a continuous supply of steam to run it. 
In addition, they have agreed to be responsible for the 
maintenance of the clock's power plant The clock works and 
framing will be maintained by the Sculpture Studio (R.L. Saunders) 
and/or Gillett & Johnston (Croydon) Ltd. 

The clock will be constructed to the satisfaction of the City 
Engineer in terms of strength, durability, vandal-proofing, etc. 

It is proposed that once the clock has been constructed and 
installed, it will be dedicated to the City of Vancouver. 

The Director of Planning recommends that Council approve in 
principle the acceptance of the Gastown Steam Clock, subject 
to satisfactory agreements regarding maintenance and liability 
being arranged and reported to Council, by the City Engineer 
and the Director of Legal Services." 

The City Manager RECOMMENDS that the report of the Director of 
Planning be approved. 


cont ' d . . . 
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3 . Gastown/Chinatowi Designation By-law 

The Director of Planning and Director of Legal Services report 
as follows: 

"At the Special Council meeting of December 5> 1974, regarding 
designation of Heritage Buildings, the following motion was 
carried: 

'THAT the buildings, lands and structures as described 
in the HA-1 and HA-2 Zoning amendment areas, with the 
exception of Lot 25 of Block 17, be designated as 
heritage buildings, lands and structures, as the case 
may be, and that the Director of Legal Services prepare 
and submit to Council the necessary By-law to so designate; 

FURTHER THAT the Director of Permits and Licenses be 
authorized to withhold any demolition permits applied 
for, or which may be applied for, with respect to the 
proposed designations, pending the enactment of the said 
By-law. ' 

The Director of Legal Services is concerned that there may be some 
technical problems with the designation of areas, like Gastown 
or Chinatown, under the City's Charter as it stands at present. 
He has not, therefore, put forward the necessary By-laws for 
these areas. Because new legislation is required to adequately 
protect the area it may be a year before a designation by-law 
can be adopted. For this reason it is recommended that: 

a) The City request the Province to maintain the Provincial 
Designation until amendments can be made to the City 
Charter to protect the area. 

b) The City begin procedures to obtain the necessary amend- 
ment to protect historic areas." 

The City Manager RECOMMENDS that the report of the Director of 
Planning and Director of Legal Services be approved. 


FOR COUNCIL ACTION SEE PAGE{S)^^!2l 
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(FINANCE -1) 


FINANCE MATTERS 


A-7 


RECOMMENDATION 


1. 


Britannia Community Services Centre - Constitution 


The Director of Planning reports as follows: 

"In July last year, the Standing Committee of Council on 
Community Development reviewed a draft Constitution for the 
Britannia Centre Society, the organization responsible for 
administration of Britannia. The Committee disagreed with 
parts of the Constitution and it was left with the Chairman 
(Alderman Volrich) and the Executive Director of the Society 
(Michael Clague) to make changes. Changes have now been 
agreed to by the Chairman of the Community Development 
Committee and the members of the Britannia Planning Advisory 
Committee. The latter Committee acted as an interim manage- 
ment body pending legal incorporation of the Britannia Centre 
Society. 

Due to an oversight, the Constitution was never formally 
ratified by Council although it was registered in Victoria 
by the Britannia Planning Advisory Committee. Since Agreements 
for operation of the Centre are now being worked out by 
Britannia Centre Society, School Board, Parks Board and City 
officials, it is important for Council to approve the 
Constitution formally. 

Accordingly, it is recommended that Council approve the 
Constitution for the Britannia Centre Society which was 
discussed in July, 1974, with the Standing Committee on 
Community Development, later revised and approved by the 
Chairman of the Standing Committee. Copies of the 
Constitution are available in the City Clerk's office for 
those Aldermen who wish to study it." 

The City Manager RECOMMENDS that the report of the Director 
of Planning be approved. 

2. Renewal of Existing Leases for Highways 

The Director of Legal Services reports as follows: 

"On October 24, 1972, Vancouver City Council passed the following 
resolution: 

' Renewal of Existing Leases of Highway 

That the authority for renewal of existing leases be 
delegated to the Corporation Counsel and City Engineer, 
the rental to be in accordance with the recommendation of 
the Supervisor of Property and Insurance and to be 
reviewed every five years.' 

It is now recommended that the 1972 resolution be rescinded 
and that the authority for renewal of existing leases of high- 
ways be delegated to the Director of Legal Services and the City 
Engineer, with the rental to be in accordance with the recommendation 
of the Supervisor of Property and Insureince and the rent to be 
reviewed periodically as recommended by the Supervisor of Property 
and Insurance. Provided, however, that such rent review shall not 
be more frequent than every twelve months nor less frequent than 
every five years. And provided further, however, that in the case 
of month-to-month leases the rent shall be reviewed as frequently 
as the Supervisor of Property and Insurance recommends." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Director of Legal Services be approved. 


Cont'd. . . 
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Investment Matters (Various Funds) December 19 7 4 


The Director of Finance reports as follows: 


(a) Security Transactions during the month of December 1974. 

(b) Summary of Securities held by the General and Capital Accounts. 

GENERAL AND CAPITAL ACCOUNT TRANSACTIONS (PURCHASES) 


Type of Security 


Maturity 
Date 


Maturity 
Value 


Cost 


Chartered Bank Deposit Receipts and Government Notes 


Term 
Days 


Annual 
Yield % 


2 

Toronto Dominion Bank 

UcU 

D/ 1 H 

<(; QQft fifi7 

<t QQ7 «47 in 

^> ,04/ . lU 

•J 

10 

xu ■ 

?5 


Bank of B.C. 


O/ / H 

1 nm Odi in 

1 noo 000 00 

1 , UUU , UUU . UU 

A 

Q 

J ■ 

50 

%^U 

5 Royal Bank of Canada') 









Bank of B.C. I 









Bank of Nova Scotia > 

rior 


L. ) D\Jl. 9 -74-3 . ^ 1 

7 i;nn nnn nn 

C , 3UU , UUU . UU 

A 
t 

in 

lU . 

/ >j 


B.C. Hydro & Power 1 









B.C.R. Parity Bonds J 








6 

B.C. Hydro & Power 

(Jail 



1 nnn nnn nn 

i , UUU , UUU . UU 


in 

iU . 

UU 

9 

Imnat Ltd. (Guaranteed 









by Banque Caa Nat. ) 

.1 A n 

ID/ / D 

? i;nn nnn nn 

L. ) 3UU 9 UUU . UU 

7 nTx n5n nn 

J,UJU.UU 

^7 
o / 

in 

xu • 

75 

11 

Bank of B.C. 

uail 


1 nOQ QQ1 78 

1 nnn nnn nn 

X ) UUU 9 UUU > UU 

35 

10 

xu ■ 

42 

16 

Mercantile Bank of Can. 

Fpb 

?8/75 

1 000 000 00 

979 292 00 

J f J J ^J,^ • \J\J 

74 

10. 

43 


Banque Can. National e 

Mar 

14/75 

2,000,000.00 

1,952,000.00 

88 

10. 

20 


Mercantile Bank of Can. 

Feb 

14/75 

1,993,709.72 

1,960,040.00 

60 

10. 

45 


Mercantile Bank of Can. 

Feb 

17/75 

2,494,241.53 

2,450,050.00 

63 

10. 

45 


Bank of Nova Scotia 

' Dec 

24/74 

1,000,000.00 

997,760.00 

8 

10. 

25 


Banque Can. Nationale 

Mar 

3/75 

1,500,000.00 

1,468,125.00 

77 

10. 

29 


Banque Can. Nationale 

Mar 

14/75 

2,500,000.00 

2,439,475.00 

88 

10. 

29 


Imnat Ltd. (Guaranteed 









by Banque Can. Nat. ) 

Feb 

24/75 

509,948.63 

500,000.00 

70 

10. 

375 


Quebec Hydro Elec. Comm. 

Dec 

23/74 

1,000,000.00 

998,038.00 

7 

10. 

25 

17 

Mercantile Bank of Can. 

Dec 

20/74 

1,000,842.47 

1,000,000.00 

3 

10. 

25 

19 

Bank of B.C. 

Dec 

30/74 

1,504,294.52 

1,500,000.00 

11 

9. 

50 

20 

Bank of B.C. 

Jan 

13/75 

503,123.29 

500,000.00 

24 

9. 

50 

23 

Bank of B.C. 

Jan 

13/75 

754,172,67 

750,000.00 

21 

9. 

67 

24 

Bank of Montreal 

Dec 

27/74 

1,500,801.37 

1,500,000.00 

3 

6. 

50 


Bank of Montreal 

Dec 

27/74 

750,400.68 

750,000.00 

3 

6. 

50 

27 

Toronto Dominion Bank 

Jan 

6/75 

2,004,109.59 

2,000,000.00 

10 

7. 

50 


Toronto Dominion Bank 

Dec 

30/74 

1,000,616.44 

1,000,000.00 

3 

7. 

50 

30 

Mercantile Bank of Can. 

Jan 

8/75 

750,000.00 

748,105.50 

9 

10. 

27 

31 

Mercantile Bank of Can. 

Jan 

7/75 

984,638.14 

982,744.00 

7 

10. 

05 


Mercantile Bank of Can. 

Jan 

7/75 

986,693.09 

984,795.00 

7 

10. 

05 


Mercantile Bank of Can. 

Jan 

20/75 

1,498,297.29 

1,490,254.00 

20 

9. 

85 




; 

;36,264.910.34 

:;35. 921,575. 60 





SINKING FUND TRANSACTIONS (PURCHASES ) 


Maturity Maturity Term Annual 

Type of Security Date Value Price Cost Yrs/Mos Yield % 

Debentures 


2 

City of Van. 

-6 % 

June 

15/80 

$ 9,000.00 

$86.75 

$ 7,807.50 

5/6 

9 

10 


City of Van. 

-8 % 

Apr 

2/93 

15,000.00 

80.50 

12,075.00 

18/4 

10 

40 

3 

City of Van. 

-5*5% 

Mar 

1/75 

25,000.00 

99.08 

24,770.00 

-/88 

9 

00 

10 

City of Van. 


Apr 

15/80 

1,000.00 

88.10 

881.00 

5/4 

9 

10 

12 

City of Van. 

-6 % 

June 

15/80 

5,000.00 

86.375 

4,318.75 

5/6 

9 

20 


City of Van. 

-5 % 

Oct 

15/77 

1,000.00 

91.50 

915.00 

2/10 

9 

20 

16 

City of Van. 

-5^% 

May 

1/78 

50,000.00 

88.42 

44,210.00 

3/4 

9 

05 


City of Van. 

-6 % 

June 

15/80 

50,000.00 

86.75 

43,375.00 

5/6 

9. 

12 


City of Van. 

-9k% 

Sept 

1/90 

10,000.00 

91.55 

9,155.00 

15/8% 

10. 

35 

18 

City of Van. 

-6 % 

June 

15/80 

25,000.00 

87.21 

21,802.50 

5/6 

9. 

00 


City of Van. 

-5 % 

May 

1/78 

1,000.00 

88.57 

885.70 

3/4 

9. 

00 

23 

City of Van. 

-5 % 

May 

1/78 

117,000.00 

88.84 

103,942.80 

3/4 

8.90 






$309,000.00 


$274,138.25 





Cont'd. 
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i 

! clause No. 3 Continued: 


' Chartered Bank Deposit Term 

i Receipts and Government Notes Days 

3ec 2 Bank of Nova Scotia Dec 3/74 $1,000,291.78 $1,000,000.00 1 10.65 

3 Provincial Bank Apr 16/75 1,039,098.65 1,000,000.00 134 10.65 
16 Toronto Dominion 

Bank Apr 3/75 2,177,904.25 2,100,000.00 135 10.03 

$4,217.294.68 $4.100.000.00 

$4.526,294.68 $4.374.138.25 


CEMETERY PERPETUAL MAINTENANCE FUND (PURCHASES ) 

)ate Maturity Maturity Term Annual 

974 Type of Security Date Value Price Cost Mos/Yrs Yield % 

lec 16 City of Van. -10% Dec 16/94 $9,000.00 $97.50 $8,775.00 20/- 10.30 


(b) SUMMARY OF SECURITIES HELD IN 

GENERAL AND CAPITAL ACCOUNTS 
ONLY AS AT DECEMBER 31. 1974 


Type of Security Par or [iaturity Value Cash or Book Value 

Short Term 

Chartered Banks Deposit 
Deposit Receipts and 

Government Notes $37,973,066.88 $36,151,781.63 

The City Manager RECOMMENDS that the report of the Director of Finance on 
Investment Matters (Various Funds) for December 1974 be approved. 

i. Parking Meter Rates 

The City Engineer reports as follows: 

"In accordance with the Parking Meter By-law Number 2952, parking meters in 
the City of Vancouver are limited to the downtown area. At the present time, 
meters are installed from Gore Avenue on the east to Jervis Street on the west 
and as far south as Drake Street. 

Parking meter rates are currently established at either twenty cen^s per 
hour or ten cents per hour. As shown in Attachment I, the higher rates are in 
effect in an area generally bounded by Carrall Street on the east, Thurlow Street 
on the west and Robson Street on the south. While these rates were adequate at 
the time they were established, the off -streets rates have since increased con- 
siderably. In order to maintain a proper relationship between off-street and 
on-street rates, and to keep on-street rates consistent with general inflation 
and increasing costs, a meter rate increase is required. 

We believe three sets of meter rates in the downtown are appropriate, as 
shown in Attachment II. The highest rate (40 cents per hour) would prevail in 
the central core area, the middle rate (20 cents per hour) through Gastown and 
within one block of the central area and Granville Mall, and the present rate 
of 10 cents per hour in the balance of the downtown. 


Cont'd. . 
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(FINANCE - 4 


Clause No. 4 Continued: 

Area "A" The proposed high rate area is as follows: 

(a) The area bounded by Thurlow Street, Robson Street, 
Seymour Street and the Waterfront inclusive. 

(b) Robson Street from Bute Street to Thurlow Street. 

(c) Thurlow Street from Haro Street to Robson Street. 

Area "B" The middle rate of 20 cents per hour would be instituted in the fol- 
lowing area: 

(a) The area bounded by Carrall Street, Pender Street, 
Richards Street to Robson Street and Robson Street 
from Richards to Seymour. This area is currently 
metered at 20 cents per hour. 

(b) The continuation along Richards Street to Smithe 
Street; Smithe Street from Richards Street to Seymour 
Street; Seymour Street from Smithe Street to Helmcken 
Street; Helmcken Street from Seymour Street to Howe 
Street; Howe Street from Helmcken to Smithe Street; 
Smithe Street from Howe Street to Thurlow Street. 

(c) The area bounded by Thurlow Street, Robson Street 
and Jervis Street and the Waterfront except Thurlow 
Street and Robson Street from Bute Street to Thurlow 
Street which are metered at the higher rate and 
Jervis Street which is not metered. 

(d) Bute Street from Robson Street to Haro Street. 

(e) Granville Street from Davie Street to Helmcken Street. 

Area "C" The balance of the downtown area which is currently metered at 10 cents 
per hour will remain at the low rate. The general boundaries are Gore 
Street, Keefer Street, Beatty Street to Robson Street, Homer Street to 
Helmcken Street, north of Drake Street on Granville and Seymour and the 
block around the B.C. Hydro Building. 

The principal purpose of the revised rates is to increase the turnover of 
automobiles from the on-street parking inventory. A further report on the ex- 
tension of the meter area, to control parking turnover in areas on the fringes 
of the present metered area, will be forwarded to Council shortly. 

The proposed changes will generate additional revenue of about $6,500 
per month. The "once off" cost of meter conversion is estimated at $5,000.00. 
There will be no recurring cost as a result of this conversion, so the net annual 
increase in meter revenue will be in the order of $78,000 per year. These funds 
will be applied to either the Traffic Signal Reserves or the Parking Sites Re- 
serves in accordance with the past practice, in whatever proportions Council 
chooses in any given year. These changes should be effective as soon as possible 
and will be controlled by the delivery of parts. The Director of Finance has 
reviewed this report and concurs with it. 

I RECOMMEND that: - 

a) Parking meter rates in the downtown area of the City of Vancouver 
be adjusted as follows: - 

(i) Area "A" - 40 cents per hour 

(ii) Area "B" - 20 cents per hour 

(iii) Area "C" - 10 cents per hour 

b) That $5,000 be appropriated from the Parking Meter Replacement Re- 
serve to provide the necessary funds for this conversion. 

The City Manager RECOMMENDS the foregoing recommendation of the City 
Engineer be approved. 

5_;^ Consultant's Study on Betterment Levy 

» 

The Director of Finance has submitted the following report: 
" Introduction 

On May 7, 1974, Council, on the recommendation of the Finance and 
Administration Committee, approved the hiring of consultants to study 
two areas of taxation policy. _ . , 
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Clause No. 5 Continued: 


The first area of study was the feasibility of a parking tax as a 
tool to control the vehicular congestion in the downtown core. The 
parking tax study was received by City Council on February 11, 1975 and 
was referred to the Finance and Administration Committee, with a recom- 
mendation that staff report on the study. 

The second area of study was the feasibility of a 'value-added tax' 
or 'betterment levy' on property value increments realized as a result of 
rezoning by the City. Under the direction of Professor Michael Goldberg 
of the Faculty of Commerce and Business Administration, Mr. Kenneth 
Tunnicliffe was hired to undertake this study for the City. The results 
of this study have now been received and the study, which is entitled 
'The Effect of Rezoning on Property Values in the City of Vancouver' Is 
attached to this report. 

Recommendation 

It is RECOMMENDED that the betterment levy study be received by 
City Council, referred to the Finance and Administration Committee, and 
that the Departments of Finance, Law and Planning be directed to analyze 
the study for report back to the Committee." 

The City Manager RECOMMENDS approval of the above recom- 
mendation of the Director of Finance. 

RECOMMENDATION/CONSIDERATION 

6; Display of Canadian Cancer Society Flags 

The City Engineer reports as follows : 

"A letter has been received from the Canadian Cancer Society pointing out 
that the month of April has been proclaimed Cancer month in Canada and requesting 
permission to fly Canadian Cancer Society flags on the City's six flag Islands 
during that month. It is requested also that the cost to install and later remove 
the flags be borne by the City. 

City staff could perform the labour, and the estimated cost is $500. 
I RECOMMEND that: 

(a) permission be given to install flags on the six flag islands, during the month 
of April 1975. 

(b) I submit for COUNCILS CONSIDERATION the request from the Canadian Cancer Society 
for a GRANT from the City to cover the costs of installing and removing the flags 
(estimated $500)." 

The City Manager RECOMMENDS approval of recommendation (a) and 
submits recommendation (b) for Council's CONSIDERATION. 


CQUmi ACTION SEE PAG^sr^/::.£_ 
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( PERSONNEL - 1 ) 


PERSONNEL MTTERS 


REGOMi^IENDATION 

1. Canadian Standards Association - 
Electrical Code Meeting 

The Director of Permits and Licenses reports as follows: 

"The approved Roster of Conferences for the Department of 
Permits and Licenses provides for the attendance of Mr. 
G.W. Brand, the Chief Electrical Inspector in this Depart- 
ment, to two C.S.A. Electrical Code Meetings per year. 

As a result of an extremely heavy agenda of the $4th C.S.A. 
Part I Meeting of the Canadian Electrical Code, it has been 
found necessary to call a third meeting in 1975 in order to 
complete the unfinished revisions for the 1975 addition of 
the Electrical Code. 

Mr. G.W. Brand represents the City of Vancouver on the 
Canadian Electrical Code Committee and is also Chairman of 
the Section 12 Subcommittee of the Code, and as such his 
attendance at these meetings is considered essential. 

The Meeting is to be held in the City of Edmonton, sometime 
in June 1975 (precise dates not available). The cost to the 
City is estimated at $175 (C.S.A. pays for Air Transportation), 
therefore, it is 

RECOMMENDED that Council approve the attendance of Mr. G. 
W. Brand to a third C.S.A. Meeting to be held in June 1975 
at an estimated cost of $175. 

That he be granted four (4) days leave of absence with pay 
for this purpose. 


The City Manager REGOIWIENDS tliat tlie recommendation of the 
Director of Permits and Licenses be approved. 

CONSIDERATION 

2. Leave of Absence - Mrs. A.I. Derby 
Plan Checking Assistant I 

The Director of Permits and Licenses reports as follows: 

"His Excellency The Governor General In Council, on the 
recommendation of the Minister of National Health and 
w'elfare, has appointed Mrs. A.I. Derby to be a member 
of the Canada Pension Plan Advisory Committee. Such 
appointment to terminate October 12th, 1975. 

Two meetings have been scheduled to be held in Ottawa, 
Ontario on May Bth and 9th and October 2nd and 3rd of 
this year. 

In each case, Mrs. Derby will be required to bo absent, 
from her duties one day prior to the Meeting to allow 
travelling time. 

The Director of Personnel Services advises that there 
are no provisions in the Personnel Regulations to cover 
the leave of absence requested and for this reason, the 
following request of Mrs. Derby is placed before City 
Council for CONSIDERATION 

'Leave of Absence with pay on May 7th, Sth and 
9th and October 1st, 2nd and 3rd to permit the 
attendance of Mrs. Derby in Ottawa, Ontario at a 
Meeting of the Canada Pension Plan Advisory Committee. ' 


Manager's Report, March 1l| , 197'^ 


Clause #Z (Cont'd) 

Council is advised that favorable consideration has been given 
si:nilar requests or Mrs. Derby in 197^1." 

The City Manager submits the foregoing report of the Director 
Permits" and Licenses for CONSIDERATION of Council. 


FOR COUNCIL ACTION SEE PA6E(S)<^2_ 
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Regular Council, July 21, 1970 3 

UI-JFiyiSHED BUSINESS (cont'd ) 

2 . New Fountain and Stanley Hotels 

The Council further considered a motion submitted by Alderman 
Phillips regarding purchase of the New Fountain and Stanley Hotels. 
The motion was reworded and submitted as follows: 

MOVED by Aid. Phillips, 

THAT the Council agree to purchase the New Fountain and Stanley 
Hotels, if necessary to preserve for accommodation and compatible 
commercial functions. 

(tabled) 

MOVED by Aid. Linnell, 

THAT the motion of Alderman Phillips be tabled to 
approximately August 20, 1970. 

- CARRIED 

3 . Noise 

A motion submitted by Alderman Bird and Alderman Wilson was 
deferred on July 14th for consideration at this time. The motion 
reads as follows: 

"THAT WHEREAS with the increasing industrialization and traffic 
congestion in the City of Vancouver the control of objectionable 
noise has taken on an increased importance; 

AND WHEREAS the control of these objectionable noises has been 
the subject of prolonged study by various authorities; 

AND WHEREAS the benefit of this research should be made 
available to permit the City to revise and improve existing 
legislation for the control of noise; 

THEREFORE BE IT RESOLVED that a special committee of Council 
be struck to study the various measures adopted in other 
jurisdictions to control noise and to recommend to Council 
any necessary amendments to By-law No. 2513 being 'a By-law 
for the Abatement and Control of Noise in the City of Vancouver ' 
and By-law No. 4338 being 'a By-law for the Abatement and 
Control of Objectionable Noises Emanating from Motor Vehicles 
in the City of Vancouver". 

(tabled) 

MOVED by Aid. Adams, 

THAT this motion be tabled to the next regular meeting of 
Council . 

- CARRIED 

4. Purchase of 1969 Radar Set (Police) 

Further consideration was given to the following motion, 
deferred at the Council meeting of July 14, 1970: 

MOVED by Aid. Linnell, 

THAT approximately $1,400.00 be approved to the Police 
Department for the purchase of a 1969 radar set for use by the 
Traffic Department of the Police. 

- CARRIED 
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PROPERTY MATTERS 


CONSIDERATION 


1. Extension of Lease and Installation of Sprinkler 
System - Villa Cathay Care Home: Lot 2, Block 49 
& 50, D.L. 1^1; Known as 236 Campbell Avenue 

The Supervisor of Property & Insurance repxDrts as follows :- 

"On Jainuary 6th, 1975, the Fire Warden issued an order to the 
Supervisor of Property & Insurance to make certain improvements 
to the above premises within 90 days including installation of 

a sprinkler system or to vacate the premises. The Supervisor 
of Property and Insurance appealed the order to the Provincial 
Fire Marshall on the grounds that the building would be vacated 
in the near future, and subsequently demolished. 

Subsequent to the above, the Villa Cathay Care Home Society, who 

are the tenants under a month-to-month lease expiring April 30, 1975, 

have requested an extension of the lease to April 30th, 1976. 


Historic Reference ; 

The subject property was purchased from the Missionary Sisters 
of the Immaculate Conception by Resolution of Council, October 11th, 
1966, in connection with Redevelopment Project II (Area A-5) . It 
consists of a two storey aind basement, hospital-type building, which 
has been operated as a boarding aind/or nursing home for elderly men 
of oriental ancestry since its construction in 1928. 

The majority of the properties acquired by the Partnership in this 
area were improved with residential dwellings and the primary purpose 
of redevelopment was to acquire and clear all residential and a 
few sub-standard industrial improvements to permit consolidation, 
and/or resubdivision , and sale of parcels for new industrial develop- 
ment in accordance with the overall redevelopment scheme and the 
industrial zoning. 

In addition to the overall concept of redevelopment to industrial 
use, the subject and adjoining property are affected by plans for 
a Powell Street overpass of the Burlington Northern Railway which 
will require the dedication of a substantial strip of land from 
these properties. A Building line for this purpose was established 
February 3rd, 1970. 

The subject property adjoins property acquired by the Partnership 
subject to an existing lease to Active Trading Ltd. and at the time 
of purchase of 236 Campbell Avenue the City and representatives of 
the two senior Governments agreed that the improvements could remain 
until the lease to Active Trading Ltd. expired on April 30th, 1975, 
so that the properties could be jointly redeveloped. 

Following purchase of the property, the representatives of the three 
levels of Government agreed to lease the property back to the "Sisters" 
so that the elderly residents would continue to be cared for while 
the Department of Welfare and Rehabilitation gradually relocated them 
in suitable alternate accomodation, or until the lease on the adjoin- 
ing property expired on April 30th, 1975. 

Gradual relocation proved unworkable and it became obvious that an 
alternate building would be required to which all residents could 
be moved at one time. To meet this requirement, the City, by 
Resolution dated October 22nd, 1974, agreed to sell a parcel situated 
at the S.W. Corner of Union and Raymur Street to the Villa Cathay 
Society for development of a personal care home. The Villa Cathay 
Society succeeded the "Sisters" and are the present operators of the 
home. Present rent is $675.00 per month paid directly to the City 
by the Provincial Department of Human Resources. 

Cont'd . . . 
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(PROPERTIES - 2) 


Clause #1 continued ; 

Because of legal technicalities the City has not yet been able 
to convey title to the Society ajid the development of a new 
facility by the Society cannot be completed by the lease expiration' 
date of April 30th, 1975. As there are no apparent alternatives for 
the care of the approximately 40 residents, it would appear that the 
present "Home" will have to be maintained temporarily until a new 
facility is available. 

The minor repairs amd alterations ordered by the Fire Warden are 
being completed but it is estimated that installation of a sprinkler 
system may cost between $15,000.00 and $20,000.00. In view of the 
temp)orary nature of the subject improvements any large expenditure 
will not be recoverable. 

The following is, therefore, submitted for Council consideration: 

Extension of the lease on Lot 2, Block 49 & 50, D.L. 181, 
known as 236 Campbell Avenue to the Villa Cathay Care Home 
Society on a month-to-month basis at a monthly rental of 
$675.00. 

If the foregoing is approved, then Council may wish to await the 
result of the appeal to the Provincial Fire Marshall before instruct- 
ing the Supervisor of Property & Insurance as to what action should 
be taken regarding installation of a sprinkler system." 


Che City Mamager submits the foregoing report of the Supervisor of 
'roperty & Insurance to Council for CONSIDERATION. 
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STANDING COMMITTEE OF COUNCIL 
ON PLANNING & DEVELOPMENT 


REPORT TO COUNCIL 


J 


March 4, 1975 


A meeting of the Standing Committee of Council on Planning and 
Development was held on Tuesday, March 4, 1975 » in the No.l 
Committee Room, third floor. City Hall, at approximately /i :/|0 p.m. 


RECOMMENDATION 

1. Western Outboard - Area 10 - False Creek 

On January 30, 1975 » the Committee recommended: 

"THAT representatives of Western Outboard meet with and 
present their development plans to the Development 
Consultant, the Director of Planning, Director of Legal 
Services and Supervisor of Property Insurance in oi'der 
to negotiate a compromise between the 1.3 acres of water 
approved by Council and the 2.88 acres now requested by 
Western Outboard; the results to be reported back to the 
Committee in two weeks." 

The matter was not fully resolved and representatives of Western 
Outboard requested to appear before the Committee. Mr. E. D. 
Sutcliffe, False Creek Project Manager, introduced Messrs. K. 
Paul and W. McPherson of Western Outboard and Mr. Henriquez 
of Henriquez & Todd, Architects. 

The Committee considered a report of the City Manager dated 
February 27, 1975 » wherein the False Creek Project Manager and 
the Director of Planning listed the following alternatives; 
which \irere discussed with Western Outboard: 

(a) In view of Western Outboard' s proposed design concept of 
a public walkway over the water, the Project Manager and 
the Director of Planning are prepared to recommend a 
water area of 2 acres for approximately 100 boats. Western 
Outboard said they would need more than 2 acres to be economic 
in the long term and again requested 2.88 acres. 

(b) Western Outboard could be granted a smaller water area as, 
for example, the 1. 3 acres already approved by Council , 
with the understanding that they would be free to apply 
for a larger water area at a later date, based on the 
I'oquiromonts of their expanded business and in the 1 iz-iht 
of on-going land developments in the remainder oT Area 10. 
Western Outboard pointed oul that there would be no /^uarant,(H^ 
that application for more water area would automat 1 c\al 1 y 

be approved by the City and therefore, they could not. a(^,roe 
to such a proposal. 

(c) Western Outboard could put their case again dix'octly l-o the 
Planning and Development Committee with their i-equcst Tor 
2.88 acres oT water area supported by the design concept 
developed by Henriquez and Todd, and by an economic 
analysis demonsti'ating a need for that much water. In this 
case, the Project Manager and the Senior Planner for False 
Creek advised Western Outboard that they could not support 
their request for this much water, but would arrange for 
such a discussion with the Committee. 
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Mr. Henriquez indicated on the model of the development the 
proposed design concept of a public walkway over the water. 
Mr. Sutcliffe advised that both he and the Senior Planner for 
False Creek, Mr. Lee Coo, found the proposed design concept 
acceptable in principle, except insofar as the amount of water 
area is concerned. 

If the Western Outboard design is accepted, the City's present 
seawall would need to be adjusted to accommodate the access 
ramp. The City Engineer advised that the piling is completed. 
The seawall construction is scheduled to be completed by May 
31st, 1975, and no extension of the Winter Works Programme is 
possible. 

The Committe discussed at length the amount of water to be 
leased to Western Outboard and 

RECOMMENDED 

THAT Western Outboard be granted a lease of a total 
of 2.3 acres of water, including City-owned water; 
the City would support an application by Western 
Outboard for a lease of the balance of the 2.3 acres 
from other levels of government. 

FURTHER THAT the matter of the designation of the 
2.3 acres of water be referred to the city oi'ficials 
to work out with Western Outboard. 

(Aldermen Bowers and Kennedy wished to be recorded as voting 
against the above) 

Discussion followed with respect to the design proposal and 
its effect on the realignment on the seawall. 

The Committee 

RECOMMENDED 

THAT in the negotiations for the City— owned water, there 
be an understanding that the realignment of the walkway 
proposed by Western Outboard will be carried out and 
maintained at their expense. 


The meeting adjourned at approximately at 6:00 p.m. 

fOR COUNOl ACTIOTI SEE PAGE(S) ,3^. 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING & DEVELOPMENT 


March 4, 1975 


A meeting of the Standing Committee of Council on Planning and 
Development was held on Tuesday, March /+, 1975, in the Council 
Chamber, third floor. City Hall, at approximately 7:30 p.m. 


PRESENT; 


Alderman Bowers, Chairman 
Alderman Bird 
Alderman Cowie 
Alderman Harcourt 
Alderman Kennedy 


ALSO 
PRESENT; 


Alderman Boyce 
Alderman Marzari 


CLERK 


M. Cross 


RECOMMENDATION 


1 . Fairview Slopes 

The Committee considered the report of the Director of Planning 
and a summary report of the City Manager both dated February 
25, 1975 (copies circulated), with respect to Fairview Area 
Planning. 

Mr. Dan Cornejo, Fairview Area Planner, advised that the 
purpose of the report was to provide information and make 
recommendations on 

(i) the appropriate form and level of community 
involvement in the planning of Fairview, es- 
pecially the Fairview Slopes 

(ii) an analysis of the Sussex Group report and the 
public reaction to it, and the brief from the 
Fairview Resident Owners' Association 

(iii) the Interim Development Control Guidelines adopted 
by the Technical PLanning Board for dealing with 
conditional uses in the GRM-2 and CRM-3 zones. 

There continues to be strong interest among the three citizens 
groups i.e. Fairview Residents' Association and Community 
Action Society, Fairview Resident Owners' Association and 
Fairview Property Owners' Association as to the appropriate 
course the planning and development of Fairview should take. 

Mr. Cornejo reviewed the conclusions of the economic study 
"Fairview Slopes .... the Feasibility of Preservation" undei— 
taken by the Sussex Group as well as the Planning Department's 
analysis of the study. The Planning Department does not believe 
that a neighbourhood-wide programme of rehabilitation should be 
undertaken as i-ecoinmended by the Sussex Group, but feels that 
the physical character of the residential buildings on the 
Slopes could be preserved through 

- incentives and compensation to property owners 
for historical restoration 

- amendment to the guidelines applying to conditional 
uses in CRM-2 and CRM-3 zones to simplify procedures 
for rehabilitation and to encourage developers to 
preserve buildings of architectural or historic merit 
as part of their development 


cont ' d 
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- pilot project of rehabilitation and infill 

Mr. Cornejo asked the Committee to request Council to re-affirm 
its endorsation of the establishment of the Fairview Planning 
Committee . 

Mr. R. Youngberg, Associate Director, Area Planning, discussed 
the Planning Department's recommendations with the Committee 
stating that with the endorsement of the Fairview Planning 
Committee (Recommendation l) the Planning and Development 
Committee should allow six months to bring forward the Fairview 
Planning Programme together with a firm set of regulations for 
the Fairview Slopes. If Recommendation 4 is approved, neighbour- 
hood improvement programme funds could be used as well as the 
proposed write— down provisions under the National Housing Act 
to provide lower and medium income housing in the Fairview 
Slopes. 

With respect to Recommendation 5 the pilot project of rehabi- 
litation, addition and infill should be approved in principle 
as a basis for a possible city-wide programme. 

Mr. Youngberg stated tliat the Planning Department i.rould like to 
withdraw Recommendations 2 and 3 and the Interim Control 
Guidelines. The Planning Department is concerned with the 100?^ 
commercial use in existing buildings preserved because of historic 
merit and commercial use along the south side of 6th Avenue. 
Mr. Youngberg stated that the present guidelines could be used 
for the next six months while a plan and guidelines for the 
Fairview Slopes was in preparation. 

The Chaiman asked the members of the three citizens groups for 
their comments. 

Mr. S. Portner, representing the Fairview Residents Association 
and Community Action Society, indicated that their association 
was not that large. Some of them who had worked to get local ai-ca 
planning in the Fairview Slopes were forming a co-operative 
society as a means to assure their continued residence in the 
Fairview Slopes. He stated that the Fairview Planning Committee 
should be established as soon as possible. 

Mr. R. Tallentire, presented a brief on behalf of the Fairview 
Resident Owners' Association (copy circulated) supporting the 
idea of a Fairview Planning Committee and the pilot project for 
infill. 

Mr. W. Rhone , representing the Fairview Property Owners' Association 
stated that the Fairview Planning Committee should be established 
as soon as possible. The Fairview Planning Owners' Association 
are people who want to develop their property but the development 
had been held up because of an unofficial freeze on the development-, 
of the Fairview Slopes. Mr. Rhone was concerned that the Interim 
Guidelines had been withdrawn by the Planning Department as ho 
Colt thoy would have allowed a number of projects on the Slopes 
to go ahead. 

The Committee and members of the audience discussed the formation 

of the Fairview Planning Committee and the Interim Control Guidelino.'j 

The Director of Planning was requested to explain his reasoning for 
withdrawing the guidelines at the "11th Hour". 

Mr. Spaxman reiterated the concerns expressed previously by Mr. 
Youngberg with respect to the 100% commercial use in historic 
buildings and on the south side of 6th Avenue. He stated that 
there was no way of knowing how many buildings would be designated 
historic buildings by the Vancouver Heritage Advisory Committee 
and if there were a fair number of them, most of the slopes could 
become commercial. As far as 6th Avenue is concerned, Mr, Spaxman 
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Clause No.l (continued) 


stated that perhaps this should not even be residential; they 
would have to take another look to see i f it could be used as a 
buffer strip from the noise generated by 6th Avenue traffic. 

After discussion, the Committee 


RECOMMENDED 


(a) THAT the Director of Planning be instructed to bring 
back revised Interim Control Guidelines to the Planning 
and Development Committee in l6 days. 

(b) THAT Council re-affirm its endorsement of the establishment 
of a Fairview Planning Committee under the auspices of the 
Planning and Development Committee; and instruct the Director 
of Planning to report back with detailed terms of reference 
for the Fairview Planning Programme; the three citizens 
groups and other interested persons in the Fairview Slopes 

to be requested to submit nominees for membership on the 
Fairview Planning Committee to the Standing Committee on 
Planning and Development. 

(c) THAT Council approve in principle the use of existing 
City-owned land, excluding lots to be used for the 

Land Bridge at the foot of Laurel Street, and some 
other possible acquisitions through the 1975 Neighbourhood 
Improvement Programme Site Clearance Fund and the proposed 
write-down provisions under the National Housing Act to 
provide lower and medium income housing sites in the Fair^ 
view Slopes. 

(d) THAT a pilot project of rehabilitation, addition and infill 
in the Fairview Slopes be approved in principle to demon- 
strate, for future use on a City^wide basis, the construc- 
tion and financial techniques required for this form of 
development; the Director of Planning to report back in 
two months the details on such project(s). 

Alderman Kennedy wished to be recorded as voting against 
Recommendations (b) , (c) and (d) above. 


The meeting adjourned at approximately 10:10 p.m. 


¥: ¥: ^ ¥: 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON 

HOUSING AND ENVIRONMENT 
March 6, 1975 

A meeting of the Standing Committee of Council on Housing and 
Environment was held in the No. 1 Committee Room, Third Floor, 
City Hall, on Thursday, March 6, 1975, at 1:30 p.m. 

PRESENT: Alderman Harcourt, Chairman 

Alderman Bird 

Alderman Boyce 

Alderman Cowie 

Alderman Rankin 


ALSO 

PRESENT: Alderman Kennedy 
CLERK: R. Demofsky 


The Minutes of the meeting of February 13, 1975, were adopted. 


RECOMMENDATIONS : 


1 . Greenpeace 


The Committee considered two letters from the Greenpeace Foundation 
These letters, which are on file in the City Clerk's Office, advised 
that: 


"On April 27 — less than two months from now — the Greenpeace V 
will set sail from Vancouver, bound for the North Pacific. 
Unlike previous Greenpeace voyages, this one will not be 
setting out to blockade a nuclear test. Our objective, instead, 
will be to try to save the world's dwindling population of 
whales, specifically the Sperm whales, which are described by 
scientific authorities as being in 'grave danger. ' " 

Mr. B. Hunter, President of the Greenpeace Foundation, advised 

that: 


" (1) The purpose of the Greenpeace send-off is twofold, 

(a) To show that our campaign for a ten-year 
moratorium on whaling has wide-spread 
support and sympathy; 

(b) To give people a chance to express this 
sympathy in a peaceful, pleasant setting, 
stripped of any negative feelings; we are 
not planning a protest against any particular 
nation. Rather, we are simply in favor of 
letting the whales endure, as they have for 
ages, and letting people express this posi- 
tive desire. 


(2) We envision a "Week of the Whale," the purpose of which 
will be to educate and inform citizens about the 
Greenpeace undertaking, so as to minimize confusion and 
avoid the development of any negative feelings toward 
Japanese or Russian people. Our concern is to clarify 
the problems presented by whaling without producing any 
harsh feelings within the community. 

The week will start with an old-time vaudeville show at 
the Orpheum Theatre followed by a dance at the Commodore 
Ballroom, on or about April 17. A continuing education 
program will be brought to schools throughout 


Cont'd . . . 


standing Committee of Council 

on Housing and Environment 

March 6, 1975 - 2 - 


the Greater Vancouver area, beginning April 1. Our 
concern is to avoid stereotyped images and instead 
concentrate on facts and figures. Our intention is 
to conduct our entire campaign in an atmosphere of 
calm consideration with the emphasis on an apprecia- 
tion of the natural world, rather than any strident 
rabble-rousing. Our concern is to head off any hostile 
feelings before they can develop. 

(3) For the send-off of the Greenpeace v on April 27, we 
are suggesting the use of the Jericho park site. The 
reasons are : 

(a) Large area with a variety of landscape and buildings; 

(b) Access to the ocean; 

(c) Close to public transportation and parking; 

(d) A beautiful background of mountains and sea. 

(4) On April 27, the whale theme will characterize all 
activities and preparations. We are asking several 
organizations and groups to take part. 


(5) The area will be decorated along the line of early 

British Columbia architecture, featuring arches, fir and 
spruce boughs and bunting. We will establish the feel and 
atmosphere of an early pioneer picnic. 

We are not seeking out name-star attractions. Our aim 
is to create a friendly, hospitable atmosphere wherein people 
from all walks of life can come for a celebration of our 
mutual desire for a healthy and varied environment that will 
allow the continuation of creatures, such as the whales, 
which might otherwise be exterminated." 


RECOMMENDED, 


THAT Council approve in principle the Greenpeace Foundation 
program to preserve the world's dwindling population of 
whales, specifically Sperm whales, and encourage the Park 
Board to assist the Greenpeace Foundation in every way 
possible . 


2 . Kitsilano RM-3A Survey 

The Committee considered a Manager's report dated February 6, 1975, 
regarding the above noted matter. The report, which is on file in the 
City Clerk's Office, stated in part: 

"The Director of Social Planning REPORTS AND RECOMMENDS: 

The Chairman of the Housing & Environment Committee has 
requested that a survey of the social characteristics of people 
living in the RM-3A conversion zone of Kitsilano be undertaken 
by the Social Planning Department. The Director of Planning 
concurs in this request. 

The purpose of the survey is to obtain information that will 
help us to understand population changes resulting from 
redevelopment in one RM-3A area of the City. 

i 

The Kitsilano RM-3A area comprises conversion houses, apartments 
and single family dwellings. It is slowly being redeveloped. 
More and more conversion units are being demolished and 
apartments built in their places. In recent years, condominium 
construction has accompanied redevelopment in Kitsilano. 

In the area selected for survey, there are approximately 1,000 
units of conversion housing, 247 single family dwellings, 4,500 , 
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apartment rental units and 500 condominium units. Approximately 
150 units of conversion housing are lost per year. At the current 
rate of redevelopment, if the present trend continues, there 
will be considerable change in the community's housing stock. 

Four random samples of selected dwelling types; single family, 
conversion, rental apartments, and condominiums will be selected 
for survey. The social characteristics of the various 
populations living in these types of housing will be compared 
so that similarities and differences between the residents of 
different types of housing can be examined. 

Once the survey results are tabulated, the data will be subjected 
to analysis by the Social Planning Department and the Planning 
Department, so that conclusions can be drawn. With better 
understanding of how redevelopment affects populations, the Social 
Planning and Planning Departments will be able to recommend 
to Council policies required to maintain a stable social 
environment . 

The survey will be funded from the Social Planning Department's 
RESER fund. Individual research projects costing more than 
$5,000 require Council approval." 

Following a brief discussion, it was 

RECOMMENDED, 

THAT Council authorize the expenditure of $7,000 from the 
Social Planning Department's RESER fund for a survey of the 
RM-3A area in Kitsilano to determine who lives in conversion 
housing now and who moves into new dwelling units, apartments 
or condominiums, when redevelopment replaces conversion 
units . 

This motion was put and lost. No further action was taken. 


3 . Fire By-law Status Reports 

- Kent Hotel, 782-786 Granville Street 

Submitted for the Committee's consideration was a Manager's 
Report (on file in the City Clerk's Office) dated February 10, 1975, 
regarding this hotel, which stated in part: 

"The Fire Chief reports as follows: 

Due to the design of this building it appears to be a fairly 
simple matter to comply with Section 4 0b of the Fire Bylaw by 
completing the following: 

1. Enclose the front stairwell between the second and 
third floors. 

2. Remove wainscoting and apply 1/2" gypsum board to all 
corridor walls and ceilings. 

3. Replace all hollow core doors to suites and rooms with 
minimum 1 3/8" solid core doors. 

4. Enclose all transoms and other openings to have substanti- 
ally a one-hour fire rating. 

5. Repair and strengthen rear wooden verandahs and existing 
stairs to grade. 

6. Upgrade existing window openings on verandahs with wire 
glass in metal frames. 

7. Install 1 3/4" solid core doors at corridor entrances to 
rear verandah. 


Cont'd 
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UNFINISHED BUSINESS (cont'd ) 

5. Left Turns: 

Signalized Intersections 

The Council further considered the following motion, deferred 
at the meeting on July 14, 1970: 

MOVED by Aid. Wilson, 

THAT the City Traffic By-law be amended to restrict left 
turns at all signalized intersections, except those intersections 
provided with left turn signals or left turn bays. 



- LOST 


DELEGATION MATTERS 


It was agreed to defer the following matters pending the 
hearing of delegations later this day. 

(a) Fire Damage: Suite at 1926 Ferndale Street 

(b) Grant: Grandview Legion #179 

(Assistance to soccer team re Soccer 
Tournament) 

(c) Grant: Vancouver Oral Centre for Deaf Children 


COMMUNICATIONS OR PETITIONS 


1. Suggested Centennial 
Projects to Date 


His Worship the Mayor advised of the proposals submitted by 
way of Centennial projects. 

MOVED by Aid. Adams, 

THAT this information be received. 

- CARRIED 


BOARD OF ADMINISTRATION AND OTHER REPORTS 


A , General Report, July 17, 1970 
Works and Utility Matters 

(i) Freeway Connection Georgia Viaduct to 
Highway 401: Appointment of Social 
Planning Sub-Consultant (Clause 6) 

It was agreed to defer this clause to later this day when 
Commissioner Sutton Brown will submit additional information 
regarding the arrangements with the prime consultant respecting 
appointment of sub-consultant on Social Planning, from the City's 
Social Planning/Community Development Department. (see page 8) 

(ii) Local Improvement: Initiative Principle (Clause 8 ) 

MOVED by Aid. Sweeney, 

THAT Clause 8 of the report of the Board of Administration 
(Works and Utility matters), dated July 17, 1970, be adopted. 


- CARRIED BY THE 
REQUIRED MAJORITY 

(iii) Balance of Works and Utility Matters 

MOVED by Aid. Sweeney, 

THAT Clauses 1 to 5 inclusive and Clause 7 of the report of 
the Board of Administration (Works and Utility matters) , dated 
July 17, 1970, be adopted. _ papp-rT^ 
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8. Cover entire basement ceiling with 1/2" gypsum board to 
provide better fire separation between this area and rooms 
above. 

9. Obtain a Building Permit before proceeding with any of 
the above. 

This building will have to comply with Fire Bylaw requirements." 

Mr. Lepitz , representing Statesman Investments Ltd.; advised that 
of the 21 rooms in this building, 18 were rented and three were used 
for storage. Rents are approximately $50.00 to $70.00 per month. 

Chief Konig advised that installation of a sprinkler system was 
not required in this building, however, the above noted improvements 
were absolutely necessary. Mr. Lepitz advised that Statesman Investment 
Ltd. was leasing this building to Mr. Guy who was responsible for 
keeping this building up to Fire By-law standards. If the required 
funding could not be arranged, the building could quite possibly be 
closed. 

Following discussion, it was 
RECOMMENDED, 

A. THAT Mr. Lepitz secure an estimate of the amount of 
money required to carry out the above noted renovations. 

B. THAT once the above noted estimate has been secured, Mr. 
Lepitz discuss this with the Fire Department after which 
the Housing and Environment Committee would consider it 
once again. 

- 860-862 East Broadway 

The Committee considered a Manager's Report (on file in the 
City Clerk's Office) dated February 5, 1975, regarding this hotel. 
It stated in part: 

"The Fire Chief reports as follows: 

The building is a three-storey wood frame, without basement, 
and used entirely for residence. 

The main floor is at grade level in the front and half below 
grade' at the rear. There are three suites on this floor with 
two rooms each. The second and third floors have three suites 
each floor with a total of 20 rooms. 

In total, the building contains 26 rooms as interpreted under 
Section 38. 

The inner front stairs to the second and third floors are 
separated at each floor, without approved door closers and 
latches. The exit to the rear exterior porch is direct from 
the corridor through inward opening exit doors, which is in 
contravention to the required standards. 

Suite doors are wood and glass panel type with most glass 
sections broken out and replaced with various materials. Rear 
suite windows face onto the porch and are of ordinary glass, 
resulting in no protection against fire exposure in this area. 

The rear porch appears deteriorated structurally and the 
general condition of the building poor. 

The building will have to comply with Section 38 of the Fire '' 
By-law. " 
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RECOMMENDED, 

THAT the Fire Chief be instructed to carry out normal 
By-law enforcement procedures with regards to the hotel 
at 860-862 East Broadway. 


Gray's Court, 1601 Comox Street 

The Committee considered a Manager's Report (on file in the 
City Clerk's Office) dated February 5, 1975, regarding this hotel. 
This report stated in part: 

"The Fire Chief reports as follows: 

An inspection was made of this hotel which was prompted 
by a serious fire on the premises and although it is outside 
the priority "core area" an order was issued on January 24, 
1975, under Section 38 of Fire By-law No. 2193 to comply within 
90 days. 

To comply with Section 38 the following requirements will be 
necessary : 

1. Corridor walls are constructed of wood lath and plaster, 
with pipe holes and other openings. These walls require 
upgrading to a substantially one-hour rating. 

2. Doors leading into corridor from basement suites require 
to be replaced with solid core type, minimum 1 3/8" 
thickness . 

3. The furnace room requires separation from the corridor. 

4. The elevator door appears to require upgrading. (Should 
be determined by Building Inspector.) 

5. Existing main stairway is equipped with wire cast glass 
floor separation and it is necessary to leave the enclosure 
at each floor, and re-enter to continue descent of the 
stairs. Alternate egress is by way of a metal fire escape 
with a stairway to ground. Section 38 of the Fire Bylaw 
requires two fully enclosed stairways to replace provisions 
outlined in item 5. 

ALTERNATIVES ARE : 

Section 40 (a) 

An approved sprinkler system throughout the building or. 
Section 40 (b) 

Alter and improve the existing fire escape by providing 
wire cast glass in exposed windows within ten feet 
horizontally and 

Alter existing stairway to make it fully enclosed and 
one-hour fire separated and 

Complete items 1, 2, 3, 4 above. 

This building must comply with Fire Bylaw requirements." 

Also submitted was a letter from Mr. R. Hirvi, Owner of Gray's 
Court, along with several letters from the tenants of this building 
expressing dissatisfaction with the possibility of a sprinkler system 
installation . 

The Fire Chief advised that the installation of a sprinkler system 
would be the best alternative for this building, however, the second 
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alternative as outlined above would be acceptable. In conclusion he 
advised that of eleven fires in sprinklered buildings, all were 
extinguished by the sprinkler pystem, anr" no deaths occurred. 

The Chairman advised that discussions would be continuing with 
owners of hotels and lodging houses outside of the core area with regard; 
to Fire By-law enforcement in the very near future. 

RECOMMENDED, 

THAT the owner of Gray's Court, 1601 Comox Street, be 
required to conform to Fire By-law requirements by 
effecting either of the two alternatives outlined on 
the above noted City Manager's report. 


INFORMATION : 

4 . Collingwood United Church 

At a Housing and Environment Committee meeting on January 30, 
1975, when considering a Progress Report on housing projects it was 
resolved, 

"THAT the G.V.R.D. report back with recommendations on 
the density required to make a senior citizen housing 
project on the two lot site at 3200 School and Harold, 
being lots 1 and 2; Blk. 37, D.L. 37, economically feasible." 

Reverend Laing of the Collingwood United Church advised that 
since the last meeting he had met with the City of Vancouver Planning 
Department, C.M.H.C., and G.V.R.D. with regards to this senior citizen 
housing project. He further advised that a public meeting had been 
scheduled for March 20, 1975, to determine the attitude of the 
surrounding neighbours towards such a project. 

The architect for this project advised that a floor space ratio 
of 4.0 would be required to make the project financially feasible. 
Ann McAfee, Housing Planner, advised that the Planning Department would 
consider a floor space ratio of approximately 1.75. 

The architect submitted a preliminary plan for this housing project. 
It showed a 16 storey building with a total of 154 units; 123 bachelor 
units and 31 one-bedroom units. Rents would be approximately $135.00 
to $165.00 per month. 

Mr. W. Casson, Director of Housing, G.V.R.D., advised that due 
to the small size of this site, on-site parking would have to be 
underground, and this additional charge would upset the economical 
feasibility of this project. Reverend Laing noted that there was a 
shopping centre adjacent to this project, and its large parking lot 
could be used for parking. 

Mr. F. Wyles , G.V.R.D., noted that with a floor space ratio of 
approximately 2.5, and with the use of adjacent parking, a 100 unit 
building containing 80 bachelor, and 20 one-bedroom units could be 
constructed with monthly rentals of approximately $135,00. 

The Chairman noted that in view of the available adjacent parking 
as noted above, the City should consider a floor space ratio of 
approximately 2.5. 

RESOLVED, 

THAT the Collingwood United Church prepare design presentations 
for the public meeting on March 20, 1975, outlining the 
floor space ratios as discussed above, and taking into account 
that the Federal Government had recently announced the 
availability of Section 44 subsidies for non-profit and 
co-operative housing, and report back to a later meeting of 
this Committee. 
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5 . Rent Supplements Program 

Mr. D. Davies, and Mr. R. W. Bailey, of the B.C. Housing 
Management Commission, were present to explain the recent Federal 
Government announcement regarding the Section 44 Rent Subsidy Program. 
Submitted for the Committee's consideration were copies of letters 
sent from B.C. Housing Management Commission to both senior citizen 
tenants, family tenants, M.L.A.'s, M.P.'s, and Mayors, with regards 
to the Rent Supplements Program. (This correspondence is on file in 
the City Clerk's Office.) 

In the discussion which ensued it was noted that this program 
would aid tenants in non-profit and co-operative housing projects, 
at rents adjusted to their incomes. For tenants to qualify, rents 
would be calculated according to the scale now applied to public housing 
to a maximum of 25%. This program will help people who are least able 
to afford suitable housing for themselves and for their families. The 
portion of units to be subsidized in any one project would not exceed 
25%. 

During discussion on the matter of rent supplements the Chairman 
referred to a letter from the Minister of Human Resources which stated 
in part : 

"With regard to our discussion on February 20, 1975, 
concerning a rent subsidy for 150 people dislocated 
in the downtown area, I would be happy to consider this 
once your committee has decided on a dollar figure for 
the subsidy. 

When your committee has made the above decision if you 
will contact me I will be happy at that time to discuss 
it with you . " 

Following a brief discussion, it was 
RESOLVED, 

A. THAT the above noted information from the B.C. Housing 
Management Commission be received. 

B. THAT Mr. R. Young of the Social Planning Department report 
back to this Committee on March 27, 1975, with all of the 
required information pertaining to this particular matter. 

6 . B.C. Housing Management Commission Housing Statistics 

Submitted by the B.C. Housing Management Commission was a report 
on housing statistics. (This report is on file in the City Clerk's 
Office. ) 

RESOLVED, 

THAT the report of the B.C. Housing Management Commission 
be received for information. 

Due to shortage of time the following items were tabled for 
discussion at the next meeting of this Committee: 

a. By-law On Minimum Standards of Maintenance 
and Occupancy 

b. Lodging House Manual 

c. Housing Progress Report 

d. Housing and Environment Committee Progress and 
Future Goals 


The meeting adjourned at approximately 3:25 p.m. 


* * * * 
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REPORT TO COUNCIL 


I 


STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


March 6, 1975. 


A meeting of the Standing Committee of Council on Finance 
and Administration was held in the No. 2 Committee Room, Third 
Floor, City Hall on March 6, 1975, at approximately 1:30 p.m. 


PRESENT: Alderman Volrich, Chairman 

Alderman Bowers 
Alderman Marzari 
Alderman Sweeney 


ABSENT : Alderman Kennedy 

COMMITTEE 

CLERK: G. Barden 


RECOMMENDATIONS 


1. Burrard Bridge Civic Marina - Moorage Rates, Services and 
Facilities 


The Committee had for consideration a letter dated January 
24, 1975 from Mr. J.F. Hamilton on behalf of a newly formed group 
known as the Burrard Bridge Civic Marina Boat Owners Association, 
requesting consideration of a moratorium on the Park Board's proposed 
50% increase in moorage rates until the facilities and services at 
the marina are brought up to safety standards and are more in line 
with services and facilities offered at other marinas. 

Mr. Hamilton stated that most members in the past have been 
prepared to accept marginal marina services and facilities in the 
interest of affordable moorage rates. If the rates are brought into 
line with other marinas, then the services and facilities should 
also be comparable. The Members would end up paying higher rates 
because they must go elsewhere and pay to use facilities not provided 
in the Burrard Bridge Civic Marina, such as elevators, mechanics, etc 

The Superintendent of Parks stated the marina is now 13 years 
old and the Park Board has anticipated that improvements would be 
necessary. In 1974 the Park Board spent $16,142 upgrading facilitie 
and $20,000 has been allocated for 1975. 

Following further discussion it was, 

RECOMMENDED 

A. THAT the Superintendent of Parks be requested to 
accelerate the program for upgrading facilities 
at the Burrard Bridge Civic Marina to bring it 
up to an adequate level of standards; 

B. THAT the Superintendent of Parks consult with the 
Burrard Bridge Civic Marina Boat Owners Association 
as to their priorities for upgrading this year and 
next year. 


Cont ' d . . 
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License Fees for Liveaboards - Coal Harbour 


The Committee had for consideration a letter from Mr. Russell 
M. Chernoff requesting that a reduced license fee be established 
for marinas in Coal Harbour until those paying can receive full 
benefit of City services such as street lighting, sidewalks, etc. 

The Committee noted that Mr. Chernoff is in a marina which 
is leased by Harbour Ferries Limited from Harbour Park Developments, 
a City-owned company. Because of development action and park to be 
created there. Harbour Park Developments Limited is unable to give 
Harbour Ferries Limited a long term lease and moorage is on a month 
to month basis, and there would be no justification to put in services 
such as sewers, etc. License fees are paid for the full year and it 
has been agreed to refund a pro rata portion if liveaboards must 
leave before the end of the year. 

Following further discussion it was, 
RECOMMENDED 

THAT the City Engineer investigate this matter with 
Mr. Chernoff and report back to the Committee on what 
improvements should be carried out on a temporary basis. 


INFORMATION 


3^ School Board Tax Interest Earnings 


Alderman Bowers read a letter dated March 5, 1975, to him 
from the Chairman of the Vancouver School Board, advising that the 
Finance and Legal Committee on March 3, 1975, when dealing with 
interest earnings on the school tax portion of prepaid 1975 taxes, 
passed the following motion: 

"It is recommended that the Chairman of the Vancouver 
School Board contact Alderman Fritz K. Bowers, the 
School Board liaison Alderman, to arrange a meeting to 
discuss the matter in which interest earnings on prepaid 
I school taxes can be applied to reduce local cost of 

education." 

^ Following discussion it was, 

; RESOLVED 

THAT the Finance and Administration Committee meet 
with the appropriate Committee of the School Board 
to discuss the matter. 


The Meeting Adjourned at Approximately 3:00 p.m. ■ 

FOR COUNCIL ACTION SEE PAGE(S) ..5.Z§L. 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


March 6, 1975 


A meeting of the Standing Committee of Council on Community- 
Services was held in the No. 1 Committee Room, Third Floor, City- 
Hall on March 6, 1975 at approximately 3:30 p.m. 


PRESENT : 


Alderman Rankin (Chairman) 
Alderman Boyce 
Alderman Marzari 
Alderman Sweeney 
Alderman Volrich 


CLERK: 


H. Dickson 


RECOMMENDATIONS 


1. Neighbourhood Pub Application - 
6505 Main Street 

The Committee had before it for consideration a report dated 
February 27, 1975 (circulated) from the Director of Permits and 
Licenses on the application of Mr. G. Fearnside to operate a neigh- 
bourhood pub in an existing restaurant at the south-west corner of 
49th Avenue and Main Street. 

The Director of Permits and Licenses 's report stated: "these 
premises are presently operated as a restaurant and it is felt that 
with relatively little difficulty the transformation can be made into 
a neighbourhood pub in compliance with regulations, including parking. 

The amenity report stated: 

"Our survey indicates that these premises are located in the 
centre of a small commercial area extending North and South 
of 49th Avenue and Main Street. 

The area East of Main Street is largely comprised on one 
family dwellings, along with a church, an elementary school, 
a community centre and a park. 

West of Main Street there are one family dwellings, a church 
and the large Langara College complex. 

It is felt that the area is suitable for a Pub in that it 
is located in a commercial district primarily surrounded by 
residential buildings. The nearest elementary school is some 
four blocks away from the proposed Pub." 


During discussion it was noted the nearest licensed premise 
is over one mile from this location. 

Following discussion it was 

RECOMMENDED 

THAT the application of Mr. G. Fearnside to operate a 
neighbourhood pub at 65O5 Main Street be approved subject 
to : 

(a) The City conducting a referendum of the residents 
and merchants in a four block radius surrounding 
6505 Main Street, the cost of such referendim to 
be borne by the applicant; 


Cont'd . . 
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Clause #1 continued : 

(b) That the applicant comply with all applicable 
City legislation. 


2 . Dial-a-Dietitian - Grant Reouest 

The Committee had before it for consideration a City Manager's 
report, dated February 26, 1975 (circulated) in which the City 
Medical Health Officer recommends Council grant three month's assist- 
ance totalling $23^.29 for January to March, 1975 to cover rent, 
telephone and office supplies for Dial-a-Dietitian. 

Ms. Agnes. Campbell, Co-ordinator of Dial-a-Dietitian, explained to 
the Committee the function and financing of Dial-a-Dietitian; that 
it started two years ago with a LIP grant, was continued from last 
summer with $1,000 United Way grant and now has one salary paid for 
by the Provincial Government. 

Following discussion it was 

RECOMVIENDED 

THAT City Council grant $233.29 to Dial-a-Dietitian to 
cover rent, telephone and office supplies for January, 
February and March, 1975. 


3. Neighbourhood Pub Application - 
7161 Victoria Drive 

I The Committee had before it for consideration a report, dated 

i March 4, 1975 (circulated) from the City Clerk advising of the 

I results of a "petition plebiscite" conducted by the City, of residents 

1 and merchants in a four block radius surrounding 716I Victoria Drive, 

i where Mr. A. P. Mayervich proposes to operate a neighbourhood pub. 

Of S4I ballots returned to the City, 407 were in favour (4S.4?o), 
429 were opposed (51'/^) and 5 were rejected. 

The petition plebiscite failed, therefore, to receive not less 
than a 60'/o majority in favour as laid down by Council resolution of 
February 25, 1975. 

The applicant, Mr. Mayervich, appeared before the Committee and 
suggested that he canvass an extra two blocks in each direction in an 
attempt to acquire the necessary 60^o of votes in favour. 

It was the feeling of the Committee, however, that sufficient 
I numbers of persons in a closer proximity (within the four block radius) 

are not in favour and a poll of residents further away from the proposed 
I location would not be necessary. 

: Some consideration was given by the Committee to the possibility 

of placing a time limit of one or two years before another neighbourhood 
pub plebiscite could be conducted in the same area but it was felt any 
new applicants would be aware that this particular application failed" 
to gain the necessary votes for approval. 

Following discussion it was 

RECOMMENDED 

THAT the application of Mr. A. P. Mayervich to operate a 
neighbourhood pub at 716I Victoria Drive not be approved. 


Cont ' d 
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4. Dissemination of Information to the Public 

Alderman Darlene Marzari, Vice-Chairman of the Committee, 
raised the matter of the City's distribution of information to the 
public and suggested the Committee examine how the distribution of 
information can be improved. 

It was suggested a list of all community organizations should 
be compiled and information of particular interest to such groups 
should be sent to them. . Information might also be distributed 
through libraries and information centres. 

The City Clerk advised that his office tries to discourage 
volume mailing of information; that members of the public interested 
in reports to Committees or Council are invited to pick up copies 
of such reports. This practice is to prevent the City from incurring 
additional costs by the increased production and mailing. 

Following discussion it was 


RESOLVED 


THAT Alderman Darlene Marzari, Vice-Chairman of the 
Community Services Committee, meet with Mr. D. H. Little, 
City Clerk, to discuss this matter further. 


RECOMMENDATION 


5' Vancouver Native Indian Friendship Centre 

i A delegation from the Native Indian Friendship Centre anpeared 

I before the Committee and a brief, dated March 6, 1975 (circulated) 
j from the organization was distributed at the meeting. 

(This brief was received February 27, 1975, by the Office of 
the City Clerk and referred to the Supervisor of Property and Insurance 
and the Director of Social Planning for report to the Community Services 
Committee). 

! Mrs. M. Cantryn of the Indian Friendship Centre explained the 

I group wishes to replace the existing centre at 1^55 Vine Street with 

a larger facility closer to the downtown area and is requesting the ;■ 

City to donate a site of at least one acre in size. 

The brief suggested three possible sites: 

"1. William Street, Raymur and Malkin Avenues - the 
Nickels Trucking Co. site - approximately 46,000 
souare feet. 

2. Main, Terminal and Quebec Streets - option held 

by Ocean Cement - approximately 90,000 souare feet. 

3. Glen Drive, Cordova Street East, Raymur Avenue and 
Viaduct - a scrap metal site - approximately 52,000 
square feet." 


; During discussion the delegation stated its first choice would 

i actually be the 2-^ acre site at Prior and Gore which the Strathcona \ 

i Property Owners' and Tenants' Association (S.P.O.T.A.) may make use of. 

Following discussion it was 


RESOLVED 


THAT the Supervisor of Property and Insurance and 

the Director of Social Planning examine the request 

of the Vancouver Indian Friendship Centre for City 

land and report back to the Community Services 

Committee; Cont'd 
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Clause #5 continued : 

and it was 

RECOMMENDED 

THAT City Council approve in principle the establishment 
of a new Indian Friendship Centre in Vancouver City, 


The meeting adjourned at approximately 5:05 p.m. 


FOR COUNCIL ACTION SEE PA6E{S) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Building and Planning Matters 

(i) Public Safety Building: 

Connection from Jail Area to Provincial Court 
(Clause 1) 

MOVED by Aid. Hardwick, 

THAT this clause be deferred for further consideration 
when the design of the new structure is presented to Council. 

- CARRIED 


The Council recessed at approximately 10:45 a.m. after which the 
Council reconvened 'In Camera' in the Mayor's Office, and 
reconvened in open session in the Council Chamber at 11:40 a.m. 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

(ii) Balance of Building and Planning Matters 

MOVED by Aid. Adams, 

THAT Clauses 2 to 6 inclusive of the report of the Board of 
Administration (Building and Planning matters), dated July 17, 1970, 
be adopted. 

- CARRIED 

Fire and Traffic Matters 

MOVED by Aid. Calder, 

THAT the report of the Board of Administration (Fire and 
Traffic matters), dated July 17, 1970, be adopted, 

- CARRIED 

Finance Matters 

(i) Banquet: Army, Navy and Air Force 
Veterans in Canada (Clause 1) 

The Council considered request of the B.C. Provincial Command 
of the Army, Navy and Air Force Veterans in Canada for a grant of 
$500.00 to assist in the banquet planned for September 3, 1970, 
in connection with the 30th Biennial Convention of the National 
Association to be held in Vancouver August 31 - September 4. 

MOVED by Aid, Wilson, 

THAT a grant of $500.00 be approved. 

- LOST 

(ii) Tag Days: International 
A ssociation of Lions Clubs (Clause 2 ) 

It was agreed to hear the delegation as requested. 

(iii) Long Term Borrowing by Debenture Issue (Clause 3) 

MOVED by Aid. Linnell, 

THAT Clause 3 of the report of the Board of Administration 
(Finance matters), dated July 17, 1970, be received for information. 


- CARRIED 


REPORT TO COUNCIL 



STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATIO,N 


March 13, 1975 


A meeting of the Standing Committee of Council on Finance and Adminis- 
tration was held in the No. 2 Committee Room, third floor, City Hall, 
on Thursday, March 13, 1975, at approximately 1:30 p.m. 


PRESENT ; 


Alderman Volrich, 
Alderman Bowers 
Alderman Kennedy 
Alderman Marzari 
Alderman Sweeney 


Chairman 


CLERK 


G. Harden 


RECOMMENDATION 

1. Implications of The Provincial Budg;et to the City of Vancouver 

The Committee had for consideration a memorandum dated March 10, 
1975, from the Chairman which outlined implications of the Pro- 
vincial Budget to the City of Vancouver (copy circulated). 

The Committee discussed the two provisions in the Provincial 
Budget Speech which have direct relevance to the City's Budget - 
one being a "catch-up" formula for per capita grants, and the 
other being a commitment to give municipalities l/3 of the net 
revenue resulting from any increase in the export price of natural 
gas beyond the present $1.00 per Mcf. The Committee felt it was a 
move in the right direction that the Provincial Government at 
least recognize the principle of revenue sharing with municipalities, 
even though it presently relates only to sharing of natural gas 
revenues where the benefits for the current year are unknown and 
will likely be very limited, however, the Committee favoured a revenue 
sharing formula being established by the Provincial Government 
which takes into account known revenues such as income tax and 
other revenues. Committee members felt that as much pressure 
as possible should be placed on the Province to assist the City 
in meeting its budget requirements this year. 

The Committee also discussed the possible necessity of a cut-back 
in the standard of service being provided by the City when results 
of present implications on the City's budget are known. It was 
suggested a priority list be drawn up by department heads showing 
where cut-backs could be made and be submitted to the Finance and 
Administration Committee. It was questioned, however, whether it 
would be better to increase taxes than to make cut-backs in areas 
such as maintenance where there would only be deferred costs. 

Following further discussion, it was 

RECOMMENDED 

THAT the City Manager request each department head to 
prepare priority lists showing where reductions may be 
made in the standard of service being provided to the 
extent of 10% of their budgets as approved by the Budget 
Review Committee. 


The meeting adjourned at approximately 2:30 p.m. 


FOR COUNCIt ACTION SEE PAGE(S) ...^ 
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STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 



March 18, 1975 


A Special meeting of the Standing Committee of Council on 
Community Services was held in the No. 1 Committee Room, Third 
Floor, City Hall on March 18, 1975, at approximately 10:00 a.m. 

PRESENT ; Alderman Rankin (Chairman) 
Alderman Boyce 
Alderman Sweeney 


ALSO 
PRESENT; 


Alderman Cowie 


ABSENT ; Alderman Marzari 
Alderman Volrich 


CLERK : 


H. Dickson 


RECOMMENDATION 

1. Neighbourhood Pub - 
3681 West 4th Avenue 

Council at its meeting of Tuesday, March 11, 1975, when dealing 
with a report dated February 20, 1975, from the Community Services 
Committee on this pvib application, resolved: 

"THAT this clause be referred back to the Committee 
for further consideration and discussion with the 
City Clerk. " 

Mr. D.H. Little, City Clerk, advised the Committee that the 
applicant for this neighbourhood pub, Mr. John Keith-King, originally 
applied in September of 1974 for a neighbourhood pub with a seating 
capacity of 74 at the above address. However, a subsequent communi- 
cation from the applicant advised that his proposal had been revised 
to provide seating for 100 persons. 

It was pointed out to the Committee that Council at its meeting 
of July 17, 1973, passed the following motion: 

"THAT the total capacity, both standing and seated, shall be 
a maximum of 100 patrons." 

The applicant advised the Committee that the seating capacity 
was increased from 74 to 100 at the suggestion of the Kitsilano Area 
Planning Committee which felt the larger capacity would ensure the 
operation would be economically viable. 

This was substantiated by a spokesman from the Kitsilano Planning 
Office who added the Planning Committee felt the design of this pro- 
posed neighbourhood pub is excellent. 

The Committee noted it is Council's intention to keep neighbour- 
hood pubs small and that if the seating capacity is 100 it is conceiv- 
able there could be well over 100 persons, seated and standing, in the 
pub at one time and this would be contrary to Council's policy. The 
Committee felt a neighbourhood pub operation could be economically 
viable with a maximum capacity of 100 seated and standing. 

Mr. Keith-King told the Committee his plans call for 100 seated 
and there will be room at the bar for 10 standees. He said he would 
remove 10 seats to ensure the maximum capacity seated and standing 
would be 100. 


cont'd. . . . 
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Clause #1 continued 

It was further noted that the original application was for 890 
square feet and this has been increased to 1200 square feet. The 
applicant plans to provide five parking spots whereas at least six 
are required under Council's policy that there be one parking spot 
for every 200 square feet. 

Mr. Keith-King pledged his co-operation in providing the 
required number of car parking spots and a spokesman from the 
Permits and Licenses Department said this would be negotiated when 
the applicant files his development permit application and will be 
within the Council policy. 

The Committee expressed concern that staff is not aware of 
Council's guidelines for neighbourhood pubs and, following 
discussion, it was 

RECOMMENDED 

I. THAT the application of Mr. John Keith-King and Mr. 
S.P. Grauer for a neighbourhood pub at 3681 West 
4th Avenue be approved in principle subject to: 

(a) the City conducting a referendum of the 
residents and merchants in a four-block 
radius surrounding 3681 West 4th Avenue, 
the cost of such referendum to be borne 
by the applicants; 

(b) that adequate lighting be established in 
the parking area; 

(c) that the applicant comply with all 
applicable City legislation; 

(d) that there be no relaxation of Council's 
guidelines on neighbourhood pubs, parti- 
cularly that the maximum capacity both 
seated and standing, be 100 persons and 
that parking be provided in the ratio of 
one parking spot for each 200 square feet 
of public area in the pub. 

II. THAT copies of Council's guidelines on neighbourhood pubs 
be circulated to the Director of Permits and Licenses and 
the Director of Planning with the instruction that all 
members of staff, including those in satellite offices, 
be advised of these guidelines. 


The meeting adjourned at approximately 10:00 a.m. 

(Background information on this matter was placed 
before Council at its meeting of March 11, 1975) 



CITY OF VANCOUVER 
SPECIAL COUNCIL - MARCH 20, 1975 
PUBLIC HEARING 

A Special Meeting of the Council of the City of Vancouver 
was held in the Council Chamber on Thursday, March 20, 1975, 
at 7:30 p.m., for the purpose of holding a Public Hearing to 
amend the Zoning and Development By-law. 

PRESENT: Mayor Phillips 

Aldermen Bird, Bowers, Boyce , Cowie , Kennedy, 
Marzari, Rankin, Sweeney and Volrich 

ABSENT: Alderman Harcourt 


CLERK TO THE COUNCIL : M. Kinsella 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Rankin, 
SECONDED by Aid. Bowers, 

THAT the Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair, to consider proposed amendment to 
the Zoning and Development By-law. 

- CARRIED UNANIMOUSLY 

1. N/S of S.E. Marine Drive between 
Eraser and Poplar Streets 

An application was received from W.R. Lort, Architect, to 
rezone Lot G, Subdivision of Lots 13-15 and D-F of E, Block 30, 
D.L. 313, being the north side of S.E. Marine Drive between 
Eraser and Poplar Streets. The present zoning is C-1 Commercial 
District and the requested zoning is CD-I Comprehensive Development 
District. 

The application was approved by the Director of Planning 
with the CD-I By-law restricting the development as follows: 

(a) Uses - Hotel 

Motel 

(b) Floor Space Ratio - not to exceed 1.20. In 
computing the floor space ratio, the floor 
area of the building shall be measured on all 
floors from the outer limits of the building 
(excluding balconies not to exceed 8^ of the 
total floor area, and parking located in the 
cellar. ) 

(c) Height - not to exceed 2 storeys plus a cellar 
nor 24 feet above the average building grade 
on S.E. Marine Drive as established by the 
City Engineer. 

And subject to the following: 

That the detailed scheme of development be first 
approved by the Director of Planning after having 
advice from the Urban Design Panel, having parti- 
cular regard to surrounding properties, suitable 
design, suitable treatment of all open spaces, 
adequate off-street parking (40 spaces arc 
required, either on-site or retain parking garage 
at corner of 65th Avenue and Frascr Street) and 
suitable means of vehicular ingress and egress. 

The application was also approved by the Vancouver City 
Planning Commission. 

The Deputy Director of Planning advised that the Design 
Panel recommended that this development not be approved. He also 
advised that the previous problems with respect to height, etc., 
have been resolved to the satisfaction of the Director of Planning. 

cont ' d. . . . 
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N/S of S.E. Marine Drive between Fraser 
and Poplar Streets (continued) 


MOVED by Aid. Bowers, 

THAT this application be approved subject to the foregoing 
restrictions. _ carried 

(Aldermen Cowie and Rankin opposed) 


2. Area bounded by Kingsway, Nanaimo, 
30th Avenue and Baldwin 


An application has been received from C.B.K. VanNorman, 
Architect to rezone Parcel 1 of Block A, D.L. 598, being the 
area bounded, by Kingsway, Nanaimo, 3 0th Avenue and Baldwin. 
The present zoning is RT-2 Two Family Dwelling District and RS-1 
One Family Dwelling District and the requested zoning is CD-I 
Comprehensive Development District. 

The application was approved by the Director of Planning 
with the CD-I By-law restricting the development as follows: 


(a) Uses - an apartment building with customary 

ancillary uses including underground 
parking 

- retail stores, offices, a bank, with 
customary ancillary uses including off- 
street loading and parking 

(b) Floor Space Ratio - the floor space ratio shall 
not exceed 0.90 overall. The floor space ratio 
for the residential development shall not exceed 
0.75 measured in the same way as RM-1 regulations; 
and the floor space ratio for the retail stores, 
offices and bank shall not exceed 0.15 gross. 

(c) He ight - the height of the residential develop- 
ment shall not exceed 3 storeys measured from 
the average building grade on 30th Avenue; the 
height of the retail stores and offices shall 
not exceed 2 storeys; and the height of the 
bank shall not exceed 1 storey 


And also subject to the following: 

The detailed scheme of development to be first 
approved by the Director of Planning after advice 
from the Urban Design Panel and consultation with 
the Citj'^ Planning Commission and having particular 
regard to the overall design, treatment of open 
space, landscaping, vehicular ingress and egress and 
garbage disposal and loading. 

The application was also approved by the Vancouver City 
Planning Commission. 

Mr. VanNorman, by means of maps, illustrated for the information 
of Council the proposed development, setback, screening, etc. 

Mr. Steve Araujo, 2191 East 32nd Avenue objected to the 
proposed development because of increased population density 
and increased hazard to children from increased traffic in the 
area, and suggested that if the development were approved, an 
additional 20% off-street parking be required. 

Miss I. Price, 2172 East 32nd Avenue objected to the proposed 
development because of the additional problems this would create 
with respect to on-street parking in the area. 

Mr. P. Bales, 2157 East 32nd Avenue also objected on the basis 
that the development would generate increased traffic and create 
further on-street parking problems. 


cont ' d. 
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Area bounded by Kingsway, Nanaimo, 
30th Avenue and Baldwin (continued) 

Mr. Dukowski, part owner of the Eagle Motel on Kingsway 
spoke in favour of the proposed development. 

Mr. Belcourt, 2296 East 30th Avenue requested that if Council 
approves this proposed development, resident-only parking 
zones be created in the vicinity of this development. 

Two other residents of the area spoke against the development 
for the same reasons as the other objectors. 

MOVED by Aid. Marzari, 

THAT this application be approved subject to the foregoing 
restrictions . 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Marzari, 

THAT the City Engineer report to the next meeting of the 
Official Traffic Commission on the establishment of resident- 
only parking zones in the vicinity of East 30th Avenue and 
Baldwin and also in the residential areas adjacent to the 
Eldorado Motor Hotel. 

- CARRIED UNANIMOUSLY 

3. Amendment to the Zoning and 
Development By-law No. 3575 

An application has been received from the Director of Planning 
to amend the text of the Zoning and Development By-law No. 3575, by 
striking out the words 'Vancouver City Planning Commission' where 
they appear throughout the By-law, and consequential amendments 
related thereto. 

MOVED by Aid. Bird, 

THAT this application be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers, 
SECONDED by Aid. Marzari, 

THAT the report of the Committee of the Whole be adopted 
and the Director of Legal Services be instructed to prepare and 
bring in the necessary amendments to the Zoning and Development 
By-law. 

- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 8:30 p.m. 

***** 


The foregoing are Minutes of the Special Council Meeting (Public 
Hearing) of March 20, 1975, adopted on April 8, 1975. 


CITY OF VANCOUVER 
SPECIAL COUNCIL - MARCH 25, 1975 


A Special Meeting of the Council of the City of Vancouver was 
held on Tuesday, March 25, 1975 in the Council Chamber at approximately 
2:00 p.m. 

PRESENT : Mayor Phillips 

Aldermen Bird, Bowers, Boyce , Cowie, Harcourt, 
Kennedy, Marzari, Rankin, Sweeney and Volrich. 

CLERK TO THE COUNCIL : R. Henry 


Local Improvements on the Initiative 

I MOVED by Aid. Rankin, 

j SECONDED by Aid. Sweeney, 

THAT this Council resolve itself into a Court of Revision for 

the purpose of hearing complaints against the proposed assessments or 
j the accuracy of frontage measurements, or any other complaint which 

persons interested may desire to make and which is by law cognizable 

by the Court, Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 


COURT OF REVISION 
Broadway West Beautif ication on the initiative 


The Court received from the Collector of Taxes, Schedule No. 431 
[listing three projects at various locations. 

It was noted that there were insufficient objections to defeat any 

;of the projects listed. 

i 

There being no-one present who wished to address the Court it was: 
MOVED by Aid. Harcourt 
SECONDED by Aid. Sweeney 

THAT Schedule No. 431 as submitted by the Collector of Taxes 
be approved. 

- CARRIED UNANIMOUSLY 

i 

I 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Harcourt 

THAT the Court of Revision rise and report. 

- CARRIED UNANIMOUSLY 

COUNCIL 


MOVED by Aid. Volrich, 
SECONDED by Aid. Harcourt 

THAT the report of the Court of Revision be received. 

j - CARRIED UNANIMOUSLY 

Local Improvements Subsequent Procedure 

The Council noted the following report of the City Manager dated 
March 14, 1975 relating to a subsequent procedure on the Local Improvements 
Projects , which had been considered by the Court of Revision : 

. . . /cont ' d 
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Local Improvements Subsequent Procedure - continued 


"The City Manager submits the following report of the City 
Engineer : 

The Broadway West Beautif ication Project has been 
advanced as a local improvement on the initiative 
and will come before a Court of Revision on 
March 25, 1975. It is identified as Items 1, 2 and 3 
of Schedule 431. 

The City's share of the estimated cost is available 
in approved Beautif ication and Supplementary Capital 
Funds . 

I RECOMMEND, subject to the proceedings of the Court 
of Revision and subsequent action by Council, that 
this project. Items 1, 2 & 3 of Schedule 431, be 
undertaken . 

The City Manager RECOMMENDS that the above recommendation of 
the City Engineer be approved." 

There were no delegations present to address Council on this 
matter and it was therefore : 

MOVED by Aid. Bowers, 
SECONDED by Aid. Sweeney 

THAT the recommendation of the City Manager as contained in his 
report of March 14, 1975 be approved. 


CARRIED UNANIMOUSLY 


The Special Meeting adjourned at 2:05 p.m. 


The foregoing are Minutes of the Special Council Meeting 
(Court of Revision) of March 25, 1975, adopted on 
April 8, 1975. 
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CITY OF VANCOUVER 

REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, March 25, 1975, in the Council Chamber, 
commencing at 2:00 p.m. 

PRESENT: Mayor Phillips 

Aldermen Bird, Bowers, Boyce, Cowie, Harcourt, 
Kennedy, Marzari, Rankin, Sweeney and 
Volrich 

CLERK TO THE COUNCIL : D.H. Little 

PRAYER 

The proceedings in the Council Chamber were opened with 
prayer. 

CONDOLENCES 

Council was advised that Mr. Stanley Victor Smith, a Freeman 
of the City, had passed away recently. Mr. Smith was a former 
member of the Park Board, Town Planning Commission and was 
particularly active in local amateur sports. The Freedom of the 
City was granted to Mr. Smith for his contribution as General 
Chairman of the British Empire Games Society in 1954. 


MOVED by Aid. Bird, 
SECONDED by Aid. Volrich, 

THAT a letter of condolences be sent to the family of the 
late Stanley Victor Smith, Freeman of the City. 

- CARRIED UNANIMOUSLY , 

'IN CAMERA' MEETING 

The Council was advised that there were matters to be 
considered 'In Camera' later this day. 

ADOPTION OF MINUTES 

MOVED by Aid. Bowers, 
SECONDED by Aid. Marzari, 

THAT the Minutes of the Special Council Meeting (Public Hearing) 
of March 13, 1975, be adopted, after inserting the word 'approximately' 
before the words '60 days' in the motion contained in Clause 1; 

FURTHER THAT the record of those present and absent be amended 
to show Alderman Cowie included in those present and Alderman Boyce 
included in those absent. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bird, 
SECONDED by Aid. Sweeney, 

THAT the Minutes of the Regular Council Meeting of March 18, 
1975, with the exception of the 'In Camera' portion, be adopted 
after amending the result of the vote re the Kitsilano RM-3A 
Survey resolution (page 13) to show that Aldermen Bird, Kennedy, 
Rankin and Sweeney opposed. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers, 
SECONDED by Aid. Sweeney, 

THAT the Council recess and reconvene following the Special 
Council meeting respecting local improvements. 

- CARRIED UNANIMOUSLY 

Council reconvened in regular session at 2:05 p.m. with the 
same members present, following the Special Council respecting 
local improvements. 
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COMMITTEE OF THE WHOLE 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Sweeney, 

THAT the Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 

UNFINISHED BUSINESS 

The following Unfinished Business matters were deferred 
pending the hearing of delegations later this day: 

1. 1975 Cultural Grants - Appeals 

2. 1975 Civic Grants - Appeals. 


COMMUNICATIONS OR PETITIONS 

1 . Appointment of Civic Chaplain 

MOVED by Aid. Boyce, 

THAT in accordance with the recommendation of the Mayor in 
his memorandum dated March 21, 1975, Father Demetrios Partsafas 
of St. George's Greek Orthodox Church be appointed Civic Chaplain 
for the months of April, May and June, 1975. 

- CARRIED UNANIMOUSLY 

MANAGER'S AND OTHER REPORTS 

A. MANAGER'S GENERAL REPORT 
MARCH 21, 1975 

Works & Utility Matters 
(March 21, 1975) 

The Council considered this report which contains five 
Clauses identified as follows: 

Cl. 1: Pavement Width - Mannering Avenue 

Cl. 2: Sanitary Sewer on Victoria Drive, North of 

Stewart Street 
Cl. 3: Tender - Refuse Packer Bodies 
Cl. 4: Tender - Refuse Packer Bodies 
Cl. 5: Tender - Trucks 

The Council took action as follows: 

Clauses 1 to 5 

MOVED by Aid. Bowers, 

THAT the recommendations of the City Manager contained in 
Clauses 1 to 5 inclusive, be approved. 

- CARRIED UNANIMOUSLY 

Building & Planning Matters 
(March 21, 1975) 

The Council considered this report which contains two 
Clauses identified as follows: 

Cl. 1: Proposed Amendment to the Harbour Headline - 

Area 10 - False Creek 
Cl. 2: Rezoning - Downtown Eastside 

The Council took action as follows: 


cont'd. 


:JUL21 1970 


Regular Council, July 21, 1970 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

B. Personnel Matters 

Supplementary, July 17 

Computer Operations Management Course: 

D.J. Reid and D, Walters, 

Data Processing and Systems 


MOVED by Aid. Sweeney, 

THAT the report of the Board of Administration (Personnel 
matters. Supplementary), dated July 17, 1970, be adopted, 

- CARRIED 

C. Property Matters, 
July 17, 1970 

(i) Lease of 111 Alexander Street (Clause 1 ) 

MOVED by Aid, Wilson, 

THAT this clause be approved, subject to a clause providing 
for six months notice of cancellation. 

- CARRIED 

(ii) Demolitions (Clause 2 ) 

MOVED by Aid. Linnell, 

THAT Clause 2 of the report of the Board of Administration 
(Property matters), dated July 17, 1970, be received for 
information, 

- CARRIED 

D. Youth Hostel: Jericho 

The Board of Administration, under date of July 16, 1970, 
submitted an information report in respect of the use of the 
former Department of National Defence building at Jericho for a 
youth hostel as an institution of a philanthropic or charitable 
character , 

MOVED by Aid. Rankin, 

THAT this report be received for information, on the under- 
standing the Corporation Counsel will report back on the terms 
of the lease. 

- CARRIED 

MOVED by Aid, Wilson, 

THAT the communication from Dr. Edith M, Cragg, member of the 
Executive of the North West Point Grey Home Owners' Association, 
objecting to this youth hostel, be received and a copy furnished 
to the Park Board with a request that Board forward an appropriate 
reply in explanation; it being understood His Worship the Mayor 
will also reply to the communication. 

- CARRIED 
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The Council recessed at approximately 12:00 noon to reconvene in 
open session in the Council Chamber at 2:00 p.m. 


Regular Council, March 25, 1975 

MANAGER'S AND OTHER REPORTS (cont'd) 

Building & Planning Matters 
(continued) 


Proposed Amendment to the Harbour 

Headline - Area 10 - False Creek (clause 1) 

MOVED by Aid. Bowers, 

THAT the recommendation of the City Manager contained in this 
Clause be approved. 

- CARRIED 


(Aldermen Bird, Boyce, Kennedy and Sweeney opposed) 

MOVED by Aid. Kennedy, 

THAT this matter be deferred until the requested report re 
the Western Outboard property is considered by Council. 


- LOST 


(Aldermen Bowers, Cowie, Harcourt, Marzari, Rankin, 
Volrich and the Mayor opposed) 

The motion to defer having lost, the motion by Alderman 
Bowers was put and CARRIED. 


Rezoning - Downtown Eastside 
(Clause 2) 


MOVED by Aid. Harcourt, 

THAT the recommendation of the City Manager be approved 
after deleting the word 'excluding' in item 7 of Appendix I 
attached to this Clause and inserting in lieu thereof, the 
word 'including'. 

- CARRIED 


(Aldermen Bowers and Kennedy opposed) 


Finance Matters 
(March 21, 1975) 


The Council considered this report which contains three 
Clauses identified as follows: 


CI. 1: Police Department - Additional Clerk - 

Stenographic Position 
Cl. 2: Proposed P.N.E. Capital Expenditures 
CI. 3: Canadian Association of Fire Chiefs Convention 


The Council took action as follows: 


Police Department - Additional Clerk - 
Stenographic Position (Clause 1) 

MOVED by Aid. Bowers, 

THAT the recommendations of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 


Proposed P.N.E. Capital Expenditures 
(Clause 2) 


MOVED by Aid. Bird, 

THAT the request of the P.N.E. for capital expenditure approval 
for improvements to the main entrance ($126,500) and improvements to 
feature attractions area ($130,000), as detailed in this Clause, be 
approved . 

- CARRIED 


(Alderman Kennedy opposed) 


cent ' d. . . . 
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MANAGER'S AND OTHER REPORTS (cont'd) 

Finance Matters 
(continued) 

Canadian Association of Fire 
Chiefs Convention (Clause 3) 

MOVED by Aid. Bowers, 

THAT $3,300 be allocated to host a Civic Dinner during the 
annual conference of the Canadian Association of Fire Chiefs. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bird in amendment, 

THAT the figure in ttie foregoing motion by Alderman Bowers be 
struck and $6,500 be inserted in lieu thereof. 

- LOST 

(Aldermen Bowers, Boyce, Cowie, Harcourt, Kennedy, Marzari, 
Rankin, Sweeney, Volrich and the Mayor opposed) 

The amendment having lost, the motion by Alderman Bowers 
was put and CARRIED UNANIMOUSLY. 

Property Matters 
(March 21, 1975) 

Rental Review - S/E Corner 
24th Avenue & Eraser Street 
(Clause 1) 


MOVED by Aid. Bird, 

THAT the recommendation of the City Manager contained in this 
Clause be approved. 

- CARRIED UNANIMOUSLY 

B. Model of Downtown Peninsula 

The City Manager under date of March 13, 1975, submitted the 
following report: 

"The Director of Planning reports as follows: 

'The Standing Committee on Planning and Development on January 
l6, 1975, recommended to City Council :- 

'THAT construction of the model be accepted in principle, 
but construction of only a portion be approved at this 
time to evaluate the effectiveness; the City Manager to 
determine the appropriate sum to be approved in advance 
of the 1975 Budget. 

FURTHER THAT the Director of Planning report to Council 
details of the portion of the model to be constructed 
initially. ' 

On January 28th, 1975, Council deferred consideration of the 
matter pending receipt of the above details. 

PORTION OF MODEL TO BE CONSTRUCTED ' INITIALLY 

The final Downtown model would have an overall size of 17' x 24' - 
(2.58 square miles) . 

To develop the model in stages, it is recommended that the first 
portion of the model be the general core area of Downtown, together 
with a portion of the waterfront. 

The boundaries of the first stage would be: 

Abbott Street, Beatty Street to the east 

Lane south of Robson and Smithe Streets to the south 

Cardero Street to the west 

Hastings Street and Waterfront to the north. 

This area comprises approximately a quarter of the future complete 
proposed peninsula model. 

cont ' d. . . . 
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MANAGER'S AND OTHER REPORTS (cont'd) 


Model of Downtown Peninsula 
(continued) 


See the attached diagram "A" for an outline of boundaries of the 
final model and an outline of boundaries of the proposed first stage. 


COST ANALYSIS OF THE FIRST STAGE OF THE MODEL 

Using the same basis for cost analysis as in the original report, 
the cost estimate would be: - 

1. Construction of Model $21,450 

2. Completion of Information 1 ,900 
Facade photographic inventory 

3. Lighting for Model 900 

Estimated cost $24 , 250 


LOCATION 

The first stage portion of the model will measure 9' x 13' (approx.). 

During assembling of the model, it could be located within the Downtown 
StudyTeam existing temporary office location at 456 West Broadway. 
However, the preferred Downtown location of the model, together with 
the office location and needs of the Downtown Study Team of the Planning 
Department will be the subject of a report to Council at a later date. 

I reconmend tliat a sun of $24,250 be approved in advance of the 1975 
Budget for the construction of the first portion of the Downtown 
Peninsula ^bdel.' 


The City Manager reports as follows: 

While accommodation for the partial model at A56 West Broadway does not 
involve any rental expense, consideration should be given to rental of 
different premises in the future (approximately SA.OOO per year). 

Future approval of the model as originally proposed, encompassing the 
Dowiitouni I'ensinula from Gore Avenue to Stanley Park, would entail 
considerably greater total expenses: 

Cap ital Cos ts 

I'hotograpliy $ 7,555 

Model Construction 71,500 

$ 79,055 


Operating Co st s 

Space - 1,300 sq. ft. @ $8.00 $ 10,^00 

Model maker salary 8,000 

Materials and supplies _2_>000 


$ 20,A00 per year 


The City Manager RKCOMMRNDS that, in view of present budget constraints, 
this project not be proceeded with at this time. " 

MOVED by Aid. Sweeney, 

THAT the recommendation of the City Manager contained in the 
foregoing report be approved. 

- CARRIED 

(Aldermen Boyce, Cowie, Harcourt, Marzari and Rankin 
opposed) 

(Diagram "A" referred to 
on file in City Clerk's 
Office) 
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MANAGER'S AND OTHER REPORTS (cont'd) 


C . Downtown Zoning 

Prior to considering a report of the City Manager dated 
March 25, 1975, on the matter of Downtown zoning, in which the 
Manager requested Council authority to employ a consultant to 
draft the By-law required, the Director of Planning addressed 
Council and with the aid of a graph showed the history of 
action taken with respect to Downtown zoning and the scheduling 
proposed. 

MOVED by Aid. Sweeney, 

THAT the report of the City Manager dated March 25, 1975, 
be received for information and Council approve the Director 
of Planning' s schedule as set out below: 


DOWNTOWN 
DOWN ZONED 


DOWNTOWN 

STUDY 

COMMENCED 


SEPT. '73 APRIL '74 


JULY 

COUNC I L 
ADOPTS 
GROWTH 
SCENARIO 


REPORT FOR 
DISCUSSION 
SUBMITTED 


COUNCIL ASKS 
THAT EMPHASIS 
BE PUT ON 
DEVELOPMENT 
CONTROL 
PROCESS 


OCT. '74 

IT DESCRIBES 
ONE WAY 
TO HANDLE 
GROWTH 


REVrSED DEVELOPMENT 
CONTROL PROCEDURE 
RECOMMENDED BY 
DIRECTOR OF PLANNING 


DEC. '74 

COUNCIL APPROVES 
NEW PROCEDURES 
DIRECTOR OF PLANNING 
TO REPORT BACK 
IN MARCH ON DETAILS 
AND BY-LAW CHANGES 


CCUNC I L 
ASKS FOR 


: I ) 


(?) 


SLIDE SHOW FOR 
PUBLIC 

PRESENTATION 

DOKNTOV.'N 
BROCHURE 
FOR PUBLIC 
I NFORMAT I ON 


SLIDE SHOW 
AND 

BROCHURE 
COMPLETED 


JAN. '75 

HAVE 

DISTRIBUTED 

BROCHURES 
GIVEN 

PRESENTATIONS 


SUBSTANTIAL 
INCREASE IN 
DEVELOPMENT 
INTEREST 
OCCURS 

FEB. '75 


PRESSURE ON 
DESIGN STAFF 

INCREASES 
SIGNIFICANTLY 


G.V.R.D 

GOES TO 
PRINT 
(GROWTH 
& TRANSIT) 

MARCH '75 


BUREAU OF 
TRANSITS 
PLANS 
EMERG I NG 


PLAN 


TARGET 
DATE 
FOR 

APRIL loth 

SET TO 

CONSIDER 
WEST END 

AND 
DOWNTOWN 


REPORT FORMAT ANTICIPATED 


I NTRODUCT I ON 


Complexity/Uncertainty /to HERE. 


THE PLAN 


RECOMMENDATIONS 


IMPLEMENTATION 


GROWTH 
LAND USE 
DENSITY 
MOVEMENT 
URBAN FORM 

RECOMMENDAT 1 ONS 

BY- LAW 
PROCESS 

FURTHER ACTIONS 


Type 

Di stri bution 

Mixture 

Amounts 

Locations 

Pri vate 

Publ ic 

Parking 

Pedestrians 

Des ign 

Gu i de I i nes 


- CARRIED UNANIMOUSLY 
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The Council recessed at approximately 3:50 p.m. and, following 
an 'In Camera' meeting in the Mayor's Office, reconvened in open 
session in the Council Chamber at approximately 4:45 p.m. 


D. Report of Special Committee 

re Street Vending, March 18, 1975 

The Special Committee re Street Vending submitted the following 
report under date of March 18, 1975: 

" On February 11, 1975, City Council dealt with the City Officials' 
report on street vending. Council resolved the following: 


(iii) all existing kiosks be replaced no later than June 1, 
1975. In cases of extreme hardship extensions be 
permitted by Council. 

(iv) removal of illegal kiosks after seven days warning be 
authorized with provision for storage and return on 
payment of removal costs. 

At this time it was decided that a special committee of Council comprised 
of the Mayor and Aldermen Cowie and Harcourt, be established to meet with 
officials and vendors to discuss the positioning of kiosks, development of 
additional prototypes for vending kiosks, and to review on an individual merit 
.basis, all kiosks presently in use on the Granville Mall. This latter was 
particularly in connection with determining whether ai^y existing kiosks would be 
exceptions to (i) above and whether any extensions beyond June 1, 1975 would be 
permitted. 

Subsequently meetings of the Council Committee on street vending kiosks were 
held on February 26 and March 4., 1975 to decide which kiosks vovHd be exceptions 
to City standard designs prepared by Mr. Ron Bain; the positioning of kiosks and 
to consider vendors' financial arrangements. 

The Committee made the following decisions: 

A. All kiosks licenced for 1974 be replaced no later than Jiuie 1, 1975 

as rocoramonded by City Council on February 11, 1975 with the exceptions 
as noted in Schedule A, attached hereto. 

B. Clusters of kiosks be limited to throe in one location and every reasonable 
effort be made to effect non-linear clusters. 

C. The City lingineer investigate means of having the City aid in financing 
those kiosks which would have to be replaced by June 1, 1975. 

The City Engineer reports that present street vendors can be given the 
opportunity to partially defer payment for new standjird design kiosks constructed 
by the City. Vendors who employ an approved private company to construct their 
kiosks will submit to the City a promissory note for two-thirds value of the kiosk 
and a certified cheque for one-third of the value. The City will reimburse the 
company and defer the costs to the vendor, ownership of the kiosk to remain with 
the City until final payment is made by vendor. The funds shall be interest-free 
for a period of (90) ninety days with equal payments being made after (30) thirty 
days, (60) sixty days and final payment at (90) ninety days for both the City and 
privately constructed cases. The form of the promissory note to be to the 
satisfaction of the Director of Legal Services and Director of Finance. 

The Director of Fiponce and the Director of Legal Services concur with these 
arrangements. " 


MOVED by Aid. Cowie, 

THAT the foregoing report of the Special Committee be 
received for information. 


MANAGER'S AND OTHER REPORTS (cont'd) 


(i> 


only the kiosk designs contained in the appendix 

of that report and prepared by Mr. Bain be permitted 

in the future. 


(ii) 


a new guideline for implementation be added which 
requires the vendor to choose one of the portable 
designs with exceptions to this being permitted by 
the City Engineer only in rare cases. 


- CARRIED UNANIMOUSLY 


(Schedule "A" referred to 
on file in City Clerk's 
Office) 
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E. Britannia Coiranunity Services 
Centre Extra Funds 


The City Manager under date of March 18, 1975, submitted 
the following report: 

"The Director of Planning reports as follows: 

'The Britannia Community Services Centre which is scheduled for completion 
in the second lialf of this year, is being paid for jointly by the City and 
the Vancouver School Poard in roughly half and half shares. The building 
contract contains certain "prime cost" sums for such things as hardware, 
light fixtures and kitchen equipment, and also a contingency fund to 
cover such things as unexpected rock, and minor changes which develop 
as the work proceeds. Both the "prime cost" items and the contingency 
amount are coming in much higher than anticipated when the contract was 
let in 19 73. Extra cost for the "prime cost" items are being covered 
from the contingency amount. The present situation for the City's share 
of the contingency amount is as follows: 

Contingency amount approved as part of the original contract - $45,966 
Increased in July 1974 by - 25,000 

Total amount of $70,966 ■ 


To date, $55,477 has been authorized leaving a balance of $15,489. Change 
Orders being processed and possible additions which can be anticipated 
at this time, amount to $70,966. This includes a cost of approximately 
$14,000 for the installation of a water quality monitor which reduces 
labour costs by two man hours per day and ensures a more even level of 
chlorine in the water of the swimming pool. This equipment was not 
available when the building was designed but the Park Board have 
successfully installed one in the Aquatic Centre and recommended its 
installation very highly as something which will save its capital cost 
over a very short period. 

There are two other items where extra funds^ are needed. When the 
financing was set up in July 1973, a total sum rrora the School Board and 
the City of $198,730 was estimated for the construction of the play 
field and track and the general landscaping. The general landscaping 
will be put out for bid but the Play field and track will be carried out 
by direct labour by the School Board who have more experience in this 
type of work than any of the local contractors or the Park Board. 
The current estimate of cost for this item is $330,383 being $131,653 
over the 1973 estimate. Partly this is due to extraordinary rising 
costs, but it is also due to the fact that pumped sand is not available 
and that the saturnalite originally intended for the track is also not 
available. In each case the substitute material is very much more 
expensive. Including extra design and supei vision fees, the total extra 
funds for landscaping and track and field development is $147,451 of 
which the City's share would be half, say $75,000.00. 

The final item is the lane paving around the property which originally 
did not include all of the lanes and which was estimated for 1973 to be 
$15,000 and included in the project budget. The current estimate is 
$60,000 which includes all the lanes and curbing and this cost is not 
shareable with the School Board. 

There is one saving to report. The July 1973 budget included an item of 
$12 ,240 as a community cost for some alterr>tions in the School to make 
the auditorium available for community uses. The current estimate of 
cost is $2,578 for a possible saving of $9,062.00. 


In summary, the present position is as follows: 

Anticipated extra amount for the contingency fund 

Anticipated extra for landscaping and track and 
field development 

Anticipated extra for paving of lane 


Total 

Less saving of School alteration 

Net extra requirement 


$ 55,200 

75,000 
45 ,000 

$175,200 
10, 000 
$165,200 


cont ' d. 
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MANAGER'S AND OTHER REPORTS (cont'd) 


Britannia Community Services 
Centre Extra Funds (continued) 


The above figures relate to the original contract for the Community 
Services Centi-e without the Ice Rink. The Ice Rink is a separate 
contract with the City and is a "management contract" with Northern 
Construction Company. No contingency item is included in this contract 
~'a¥»d there is an upset price. The architect has been instructed to avoid 
aiV situation which might lead to contingencies in his supervision of 
this contract, and to date there is no indication that any v;ill arise. 
The contract is, however, only just beginning and despite his best 
endeavors, some extra funds may be required. 

The original funding for the Centre also included an amount of $110,000 
for furniture. The cost of furniture, as all other things, has 
increased far beyond that anticipated when that estimate was prepared. 
The Executive Director of the Britannia Centre is reviewing the 
furniture requirement now with a view to reducing costs as much as 
possible but he is not yet in a position to report hov; much extra money 
is needed to furnish the Centre. 

In the light of the foregoing, it is recommended that extra funds be 
made available for the Britannia Centre as follows: 

Contingency fund (including installation of water $ 60,000 

monitoring equipment) 

Site development costs 75,000 

Lane paving 45 , 000 


$180, 000 


which with the $10,000 saving from the School 


Board alterations results in a net increase of $170,000 


The Director of Finance reports that funds can be made available 
from tiie 1975 Supplenoitar^' Capital BucJget. 


The City Manager RECOMMENDS approval of the recommendation of the 
Director of Planning." 


MOVED by Aid. Bowers, 

THAT the recommendation of the City Manager contained in the 
foregoing report be approved. 

- CARRIED 


(Alderman Kennedy opposed) 


F. Development Permit Application 
No. 69512 - 805 West Broadway 

The City Manager under date of March 25, 1975, submitted 
the following report: 


" The Director of Planning reports as follows: 

On March 5th, 1975 a Development Permit Application #69512 was 
applied for by Vladimir Plavsic & Assoc., Architects, for the 
purpose of adding an addition to 805 West Broadivay office complex. 
The proposed addition is located in (C-3) and (C-2) Commercial 
Districts which are presently proposed to be rezoned to (C-3A) 
Commercial District. As the Public Hearing for the proposed 
rezoning was scheduled for March 13, 1975 and the addition did 
not meet either the existing nor proposed commercial zoning, the 
development permit application was held pending the adoption of 
the zoning by-law under Section 570(1) of the Vancouver Charter. 

"570(1) Prior to the adoption of a zoning by-law, or of an 
official development plan, or af an amendment to a 
zoning by-law, or of an alteration, addition, or 
extension to an official development plan, the Council 
may cause to be x\rithheld the issuance of any develop- 
ment or building permit for a period of thirty days 
from the date of application for such permit. " 

On March 13th, 1975* the Public Hearing for the proposed rezoning 
application for Central Broadway to (C-3A) Commercial District 
was postponed 60 days, to May 13th, 1975» 


cont ' d 
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Development Permit Application #69512 
805 West Broadway (continued) 

On March 20th, 1975 the Urban Design Panel reviewed the development 
permit application and recommended that the Director of Planning 
receive this as a progress report and that the design be referred 
back to the Architect for a second time for basic redesigning 
along the lines of a lower building form, attached to the existing 
tower block rather than the presented proposal for an overscaled 
and oversimplified mass Unrelated to the existing office tower, 
the plaza, and the surrounding building forms along Broadway. 

Under Section 570(2) of the Vancouver Charter, Council is to consi- 
der any devclop"ient permit which is withheld pending an adoption 
of the zoning by-law within the thirty days, and may continue to 
hold the permit another sixty days. 

"570(2) \^ere any permit is so withheld, the application therefor 
shall be considered by the Council within the said 
period of thirty days, and, if in the opinion of the 
Council, the development proposed in the application 
would be at variance or in conflict with a development 
plan in the course of preparation, or with an alteration, 
addition, or extension to an official development plan 
in course of preparation, the Council may withhold the 
permit for a further sixty days from the expiration of 
the thirty day period hereinbefore referred to, or the 
Council may impose such conditions on the granting of the 
development permit as may appearto the Council to be in 
the public interest. 

570(3) In the event that the Council does not within the said 
period of sixty days adopt any such plan, alteration, 
addition, extension, or by-law, the owners of the land in 
respect of which a development permit was withheld or 
conditions were imposed pursuant to this section shall be 
entitled to compensation for damages arising from the with- 
holding of such development permit, or the imposition of 
such conditions. Such compensation shall be determined by 
arbitration pursuant to the Arbitration Act." 

The proposed (C-3A) by-law would permit a maximum floor space ratio 
of 3«00. The total development as now proposed, including the 
addition, would have a floor space ratio of 5*98 over the total 
site. The existing building has a floor space ratio of 3 • 49 
calculated over the total site. 

RECOMMENDATION : That Development Permit Application #69512, applied 
for on March Sth, 1975 te withheld a further sixty days commencing 
April 5th, 1975 pending the adoption of the (C-3A) zoning by-law. " 

The City Manager RECOMMENDS that the foregoing report of 
the Director of Planning be approved." 

With the permission of Council, Mr. Plavsic, the Architect for 
the Developer and Mr. Fodchuk, Counsel for the Developer, addressed 
Council and gave details of the proposed development. 

The Director of Legal Services addressed the Council and 
suggested that the recommendation contained in the Manager's 
report be amended to read as follows: 

"That Development Permit Application #69512, applied for 
on March 5th, 1975, be withheld for a period of 30 days 
from the date of application , and a further sixty days 
commencing April 5th, 1975 , pending the adoption of the 
(C-3A) zoning By-law." 

(Underlining denotes 
amendment) 

MOVED by Aid. Harcourt, 

THAT the foregoing report of the City Manager be received 
and, therefore, the matter be dealt with administratively. 

- CARRIED 

(Alderman Marzari opposed) 
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I. Report of Standing Committee 
on Planning and Development, 
March 13, 1975 


The Council considered this report which contains four 
Clauses identified as follows: 

CI. 1: Neighbourhood Improvement Program: Kitsilano and 
Cedar Cottage - Cost Estimates for Implementation 
Stage 

CI. 2: Cedar Cottage Neighbourhood Improvement Program - 
Terms of Reference and ongoing structure of 
Citizens' Committee 

CI. 3: Downtown Zoning 

CI. 4: Future of Temporary Staff on Downtown Study Team 

The Council took action as follows: 

Clauses 1 and 2 

MOVED by Aid. Bowers, 

THAT the recommendations of the Committee contained in 
Clauses 1 and 2 be approved. 

- CARRIED UNANIMOUSLY 

Downtown Zoning 
(Clause 3) 

MOVED by Aid. Bowers, 

THAT recommendation A of the Committee contained in this Clause 
be deferred until the meeting of the Committee on the topic arranged 
for April 10, 1975, and 

FURTHER THAT recommendation B of the Committee contained in 
this Clause be reaffirmed. 

- CARRIED UNANIMOUSLY 

Future of Temporary Staff on 
Downtown Study Team (Clause 4) 

MOVED by Aid. Bowers, 

THAT the term of the three temporary staff positions referred 
to in this Clause be extended. 

- CARRIED UNANIMOUSLY 

II Illegal Suites - 
Hardship Cases 

The Committee of Officials concerning Illegal Suites - Hardship 
Cases, submitted the following report under date of March 14, 1975: 

"The Committee of Officials has considered the following requests 
under the policy established by Council concerning Illegal 
Suites - Hardship Cases, and reports as follows: 

(a) The following applications recommended for approval by the 
Sub-Committee be approved: 


Mrs. Stafey Morgan (tenant), 1947 East 22nd Avenue 
Mrs. Hop Yee (tenant), 2448 Grant Street 
Mrs. Evelyn Power (owner) , 3431 East 3rd Avenue 
Samson Manilal (tenant) , 1241 East 14th Avenue 
Maria Gloria Amaral (tenant) , 2220 East 5th Avenue 
Grace Watters (tenant) , 3918 Nanaimo Street 
Dorothy M. Ferguson (tenant) , 2846 Charles Street 


cont ' d. 
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Illegal Suites - Hardship 
Cases (continued) 


(b) the following applications be approved for one year from 
the date of this Resolution: 


Maria Lazaro (tenant) , 39 East 39th Avenue 

Alexander Joncas (tenant) , 910 East 13th Avenue 

Siu Wah Leung (tenant) , 2448 Grant Street 

Maryke Boer (tenant) , 2242 MacDonald Street 

Don Trobridge (tenant) , 8 East 18th Avenue 

Andrew Cameron Scott (tenant) , 2645 West 5th Avenue 

Gerald F. Blanchard (tenant) , 2645 West 5th Avenue 

Brian Thomas Rogers (tenant) , 505 West 63rd Avenue 

Yvon Quenet (tenant) , 2812 Alberta Street 

Victor Pushp Chand (tenant) , 214 East 63rd Avenue 

Philip Renaud (owner) , 2960 East 42nd Avenue 


(c) the following application be approved for six months from 
the date of this Resolution: 


Eric Ezaki (tenant) , 2125 East 38th Avenue 


(d) in respect to the above mentioned, the City Building 

Inspector be instructed to withhold enforcement action and 
to carry out the policy as adopted by Council on December 
17, 1963, and as amended by Council on November 10, 1964." 


(e) the following application be not approved: 


Theresa (Amantea) Smith (owner) , 3220 East 14th Avenue 

MOVED by Aid. Bowers, 

THAT recommendations (a) to (e) contained in the foregoing 
Committee of Officials' report dated March 14, 1975, be approved. 

(amended) 

MOVED by Aid. Harcourt in amendment, 

THAT the application by Theresa Smith referred to in Clause 
(e) of the report, be referred back to the Committee for further 
investigation in view of the health problems of Mrs. Smith's 
husband. 

- CARRIED 

(Aldermen Boyce and Marzari opposed) 

The motion as amended and reading as follows was put and 
CARRIED UNANIMOUSLY: 

"THAT recommendations (a) to (d) contained in the foregoing 
Committee of Officials' report dated March 14, 1975, be 
approved, and that the application by Theresa Smith referred 
to in Clause (e) of the report be referred back to the 
Committee for further investigation in view of the health 
problems of Mrs. Smith's husband." 
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The Council reconvened at 2:00 p.m., still in Committee of the 
Whole, His Worship the Mayor in the Chair and the following members 
present : 

PRESENT : His Worship the Mayor 

Aldermen Adams, Calder, Hardwick, Linnell, 

Phillips, Rankin, Sweeney and Wilson 

ABSENT: Alderman Bird (Civic Business) 

Alderman Broome (Civic Business) 


DELEGATIONS AND UNFINISHED BUSINESS 

6. Fire Damage: 

Suite at 1926 Ferndale Street 

The Council further considered Board of Administration report 
of July 3, 1970, regarding fire damage in a suite at 1926 Ferndale 
Street and request of the owner for permission to rebuild a third 
floor attic, which attic contained a dwelling; the attic having 
been destroyed by fire. In the Board of Administration report the 
Building Inspector advises of the details of the situation and 
recommends a new roof be permitted but the pitch be such that 
occupancy will not be possible. 

Earlier in the proceedings the Council received a delegation^ 
and a brief, dated July 21, 1970, was filed in support of the 
request . 

MOVED by Aid. Adams, 

THAT the report of the Board of Administration dated July 3, 
1970, be adopted. 

- LOST 

MOVED by Aid. Wilson, 

THAT permission be granted for the attic to be rebuilt as 
requested, subject to approval of the Fire Warden. 

- CARRIED 

7. Grant: Grandview Legion #179 
(Assistance to Soccer Team re 

Soccer Tournament) 


The Council considered request of the Grandview Legion #179 
for a grant of $1,000 to assist the Fourth Division Soccer Team 
to participate in the Manitoba Centennial Invitational Soccer 
Tournament in August. 

Earlier in the proceedings a delegation was received from 
the Grandview Legion #179 and a brief was filed, dated July 21, 1970, 
in support. 

MOVED by Aid. Phillips, 

THAT a grant in the amount of $300.00 be approved. 

- LOST 

8. Grant: Vancouver Oral Centre for 
Deaf Children 


It was agreed to defer this matter pending arrangements for 
a delegation to be heard at a later date. 
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Leave of Absence 

At this point in the proceedings. Alderman Kennedy advised 
that he would be unable to attend Committee meetings during the 
period March 26th to April 6th, 1975, as he would be out of the 
City on personal business. 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Volrich, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Volrich, 
SECONDED by Aid. Sweeney, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 

MOTIONS 

At the Council meeting on March 18, 197 5, Notice of Motion 
was given by Aid. Rankin respecting the Senior Government's 
assistance to municipalities. With the agreement of Council, 
Alderman Rankin amended his motion following which action was 
taken as noted: 

Senior Government's Assistance 
to Municipalities 

MOVED by Aid. Rankin, 
SECONDED by Aid. Bowers, 

THAT WHEREAS City Council must finalize its budget and strike 
a mill rate for tax purposes by the end of April; 

AND WHEREAS an important factor in the process is the extent 
of Provincial Government aid; 

AND WHEREAS we recognize that the Provincial Government, by 
assuming several justice and welfare functions relieved the City 
last year of considerable expenditures; 

AND WHEREAS more aid to the extent of $4.5 million is promised 
by the Premier of B.C. on the basis of his prediction that Ottawa 
will agree to an export price for natural gas of at least $1.50 per 
thousand cubic feet over the present $1.00 rate; 

THEREFORE BE IT RESOLVED THAT 

(a) this Council supports the position of the B.C. Union of 
Municipalities calling on the Provincial Government to 
quickly guarantee the $4.5 million this year to Vancouver, 
no matter what the outcome of the First Minister's Confer- 
ence in Ottawa this April; 

(b) having received this guarantee from the Province, this 
Council strongly supports the position of the Provincial 
Government in asking Ottawa to authorize an increase in 
the export price of natural gas (1/3 to be shared with 
the municipalities) - preferably to the competitive price 
in the United States - $2.00 per thousand cubic feet; 

(c) this Council agree to co-operate with the U.B.C.M. in sending 
official observers to the April conference of First Ministers, 
if advisable, to lobby for this demand which, if consummated, 
would bring in a total of $9 million to the City's coffers and 
thus eliminate the necessity to increase taxes on hard pressed 
homeowners and tenants. 

- CARRIED UNANIMOUSLY 
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MOTIONS (cont'd) 

Council on March 18, 1975, received the following Notice of 
Motion submitted by Alderman Volrich and seconded by Alderman 
Cowie : 

Outdoor Burning 

MOVED by Aid. Volrich, 
SECONDED by Aid. Cowie, 

THAT the Director of Legal Services be instructed to amend 
the Fire By-law to completely ban outdoor burning in the City 
of Vancouver. 

(Withdrawn) 

After consideration, and with the agreement of Council, the 
foregoing motion was withdrawn at this time. 


Appointment of Deputy Mayor 

MOVED by Aid. Volrich, 
SECONDED by Aid. Bird, 

THAT Alderman Bird be appointed Deputy Mayor for the month 
of April, 1975, and Alderman Volrich be appointed Deputy Mayor 
for the month of May, 1975; 

FURTHER THAT the previous resolution of Council on the matter 
be amended accordingly. 

- CARRIED UNANIMOUSLY 


The Council recessed at approximately 5:45 p.m. to reconvene 
in open session in the Council Chamber at 7:30 p.m. 


The Council reconvened at approximately 7.30 p.m. in the 
Council Chamber with Alderman Marzari (Deputy Mayor) in the Chair 
and the following Members present: 

PRESENT: Alderman Marzari (Deputy Mayor) 

Aldermen Bird, Bowers, Boyce, Cowie, 
Harcourt, Rankin, Sweeney 
and Volrich. 

ABSENT: Mayor Phillips 

Alderman Kennedy. 


DELEGATIONS AND UNFINISHED BUSINESS 

1 . Cultural Grants - Appeals . 

2 . Civic Grant - Appeal. 

Council on February 11, 1975, after approving a number of 
Cultural grants which had been considered on January 30, 1975 
by the Standing Committee on Finance and Administration, and a 
number of Civic grants which had been considered on January 28, 
1975, by the Standing Committees on Community Services and Finance 
and Administration, passed the following motion: 

"THAT those organizations wishing to appeal the decision 
of Council on these grants, be given an opportunity to 
do so and that arrangements be left with the City Clerk." 

Cont ' d 
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Cultural and Civic Grant Appeals (Cont'd) 
MOVED by Aid. Rankin, 
SECONDED by Aid . Sweeney 

THAT Council hear representations from those delegations present 
this evening, but that any decisions with respect to their grant appeals 
be deferred to the April 8, 1975 Council meeting. 

- CARRIED UNANIMOUSLiY 

1 . Cultural Grants - Appeals . 

Representations were heard from the following organizations : 

The Art Club Theatre. 

Mr. Terry Wolfe applied for increased funding for the Art Club 
Theatre; he requested Council approve an additional grant of 
$7700, bringing the total grant to $10,200, which would be equivalent 
to the rental of the theatre facility. 

Tahmanous Theatre Workshop Society . 

Ms. Susan Payne addressed Council and filed a brief requesting 
an additional City Grant of $3,000. The grant would be used to 
cover rental on rehearsal premises in Vancouver for the next year, 
improvements to these premises, plus $1,000 for the purchase of a 
portable lighting board. 

West Coast Actors' Society . 

Mr. John Mansell requested Council's consideration of an 
additional grant to this organization. He circulated a copy of 
the Society's 1975 budget, which shows an estimated deficit of $7,370. 


New Play Centre . 

Ms. Pamela Hawthorn addressed Council and filed a brief in 
support of the Centre's request for an additional grant towards the 
rental of the Centre's premises on 4th Avenue, and also to cover 
rental of performance premises. Ms. Hawthorn also spoke in support 
of the Art Club Theatre and Tahmanous, and the West Coast Actors' 
Society and referred to a petition containing 12,000 signatures 
supporting funding of these groups. 

Vancouver International Stone Symposium . 

Ms. Diana Caldwell addressed Council and filed a brief requesting 
Council to increase its original grant of $5,000 to the $15,000 
initially requested. 

Carousel Children's Theatre. 


.15 


Ms. Elizabeth Bell referred to a brief previously filed with 
members of Council and urged Council's consideration of a grant to 
this theatre group. 
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DELEGATIONS AND UNFINISHED BUSINESS { Cont ' d ) 

Cultural Grants - Appeals (Cont'd) 
Royal Canadian Aerial Theatre. 

Ms. Joyce Ozier urged Council to reconsider its decision to 
not approve a grant to this organization for 1975. She stated that 
a grant of $2,500 was being requested from Council to cover rent and 
other expenses. 

Multi-Ethnic T .V .Programming . 

Mr. Paul Singh requested reconsideration of Council's decision 
to not approve a grant to this organization. He outlined the 
groups aims and purposes as well as their proposed programme 
schedule for 1975. 


Metro Community Council. 

Mrs Elsie May addressed Council and requested that Council 
approve a grant to assist the Community Council with its Miss 
Vancouver Pageant. 

Western Front Society. 

Mr. Bell-Irving referred to a brief previously circulated to 
members of Council. He urged that Council reconsider its decision 
to not approve a grant to this Society and stated that the $8,000 
requested from the City constituted a non-recurring capital grant 
to cover the cost of rehabilitating their premises. 

Centre Socio-Culturel Colombien. 

Mr. Serge Frechette advised Council that their grant request of 
$5,000 was to cover rental of premises plus costs of various 
activities, and he urged that Council give consideration to approving 
their request. 

Canadian Ballet Horizons Society. 

Mr. Rowland Johnston spoke in support of the Society's request 
for a grant of $1,000. He outlined the activities of the Association 
which he compared to similar professional ballet groups in other major 
cities across Canada. 


Anna Wyman Dance Theatre . 

Mr. M.I. Kagan requested Council's consideration of an additional 
grant to this organization. 

Columbia Society of the Arts. 

Mr. Harvey Adams referred to Council's resolution that approval 
in principle be given to the Social Planning Department purchasing the 
services of the Columbia Society of the Arts for special events, 
and requested clarification of this resolution. It was suggested 
that Mr. Thomas meet with Mr. Baker of the Social Planning Department 
to clarify this matter. 
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DELEGATIONS AND UNFINISHED BUSINESS (Cont'd) 
2 . Civic Grant - Appeal . 
Toy Library. 

Council heard representations from the Toy Library appealing 
Council's decision with respect to its grant request. Mr. Levin 
addressed Council and indicated that the $10,000 grant approved by 
Council for a three month period would have no significant effect 
on the programme. He therefore requested that Council approve a 
grant of $20,000 to the Toy Library to permit them to - 

1. Provide within the first six months of the program, 
a complete package of 90 well designed and durable 
toys, to each of five branches of the Vancouver 
Public Library. 

2 . Provide complete maintenance on all toys in these 
packages . 

3. Provide and organize five volunteer Toy Librarians, 
who would distribute these toys within the Branch 
Libraries, for two hours, once a week. 

4. Provide five packages of 90 toys each in the second 
six month period to five additional Branch Libraries 
or similar outlets and to continue maintenance on 
all ten packages and to expand Toy Librarian service 
to include these outlets. 

Representatives of the Toy Library circulated for Council's 
information, samples of the toys constructed by the group. It 
was suggested to Mr. Levin that this organization explore other 
sources of funding. 


The Council adjourned at approximately 9.35 p.m. 


The foregoing are Minutes of the Regular Council Meeting 
of March 25, 1975, adopted on April 8, 1975. 
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WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 

RECOMMENDATIONS ; 

1. Pavement Width - Mannerlng Avenue 

The City Engineer reports as follows: 

"In 1974 a sufficiently signed local improvement petition was presented 
requesting the curbing and paving of Mannering Avenue between Nanaimo Street 
and Gladstone Street. The information circulated to the property owners had 
indicated that the width between curbs would be 27 feet. When Council met to 
consider the project, one of the property owners appeared requesting that the 
width be increased to 32 feet. Council then instructed the City Engineer to 
ballot the owners to determine their wishes with respect to the pavement width. 
This has been done and the results are as follows: 

Total number of owners 51 

Signed for 27 feet 19 

Signed for 32 feet 15 

'Half-signed' for 32 feet . . 3 

(one of two joint owners signing) 

Spoiled 1 

Total ballots returned 38 

74% of the ballots were returned and show a slight preference for the 27 foot width. 

I RECOMMEND that the local improvement by petition for pavement and curbs 
on Mannering Avenue between Nanaimo Street and Gladstone Street (schedule 429, 
item 14) be undertaken and that the width be 27 feet between curbs." 

The City Manager RECOMMENDS that the foregoing be approved. 

2. Sanitary Sewer on Victoria Drive, North of Stewart Street 

The City Engineer reports as follows: 

"In order to connect buildings fronting on Burrard Inlet adjacent to 
Victoria Drive to the G.V.R.D.'s Harbour East Interceptor, it is necessary to 
construct a sanitary sewer on Victoria Drive, north of Stewart Street. 

The estimated cost of this work is $8,000. 

I RECOMMEND that the sum of $8,000 be appropriated from Sewers Capital 
Account 118/7905, 'Pollution Control-Unallocated' so that this sewer construction 
may proceed . " 

The City Manager RECOMMENDS that the foregoing be approved. 

3 . Tender No. 41-74-7 - Refuse Packer Bodies 
The City Engineer reports as follows: 


"Tenders for the above were opened on January 13, 1975 and referred to the City 
Engineer and Purchasing Agent for report. The officials concerned report as follows. 

A vrorking copy of the tabulation is on file in the Office of the Purchasing 
Agent. 

Funds for this purchase are provided from the Truck Plant Replacement Fund. 
This report deals with Item 2, Item 1 was reported on at an earlier date. 
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Clause 3 Cont'd 

Item No .2 - Rear Loading Refuse Packer Bodies 
Five bids were received. 

Recent changes in the B.C. Motor Vehicle Act have allowed us to increase the 
Gross Vehicle Weight (GVW) of our standard 25 cu.yd. rear loading refuse trucks. 
This increase in GVW now allows us to consider the use of an auxiliary engine to 
drive the packer body instead of our present power-take-off drive from the truck 
engine . 

An optional extra price for an auxiliary engine drive was requested. The extra 
cost of the auxiliary engine ($3,732.00 each) is offset by: 

(i) a reduction in truck engine repair costs estimated at $200 per year. 

(ii) an increase in operating efficiency because the packing cycle can 
take place while the truck is moving to the next pickup. 

Our present trucks, without auxiliary engine, must be at a full stop before any 
packing can take place. The Sanitation Branch estimate that the increase in 
efficiency will create savings of $1,100 per truck per year. 

The annual capital cost of an auxiliary engine is $800/year (based on capital 
cost of $3,732.00, six-year life and 8% interest rate) which is more than offset by 
the above savings of $l,300/year. 

We RECOMMEND acceptance of the lowest bid to meet specifications from Reliance 
Truck and Equipment Ltd. for eleven (11) only rear loading refuse packer bodies at a 
total cost of $161,310.00 plus 5% Provincial Sales Tax (10 units (3 $11,270.00 each 
plus $3,732.00 for auxiliary engines; and one unit for the Park Board @ $11,270.00 
less $730.00 for a 16 yd. body in lieu of a 25 yd. body plus $750.00 for a container 
loading mechanism)." 

The City Manager RECOMMENDS that the report of the City Engineer and Purchasing 
Agent be approved, subject to a contract satisfactory to the Director of Legal 
Services. 

4 . Tender No. 41-74-7 - Refuse Packer Bodies 

The City Engineer and Purchasing Agent report as follows: 


"Tenders for the above were opened on January 13, 1975 and referred to the 
City Engineer and Purchasing Agent for report. The officials concerned report as 
follows . 

A working copy of the tabulation is on file in the Office of the Purchasing 

Agent. 

Funds for this purchase are provided from the Truck Plant Replacement Fund 
and the 1975 Supplemental Capital Budget Account. 

This tender called for three items. Items 1 and 2 have been reported on. 
This report deals with Item 3. 

Four bids were received. Local content does affect the order of bids. 

We RECOMMEND acceptance of the lowest bid to meet specifications. Bid No. 1 
(local content consideration included) from Reliance Truck & Equipment Ltd. for 
six only Heil Model HFL30 Front Loader Packers at a total cost of $125,700 ($20,950 
each or $20,688.13 with local content consideration), plus 5% Provincial Sales Tax." 

The City Manager RECOMMENDS that the report of the City Engineer and 
Purchasing Agent be approved, subject to a contract satisfactory to the Director of 
Legal Services. 
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5 . Tender No. 39-74-4 - Trucks 

The City Engineer and Purchasing Agent report as follows: 

"Tenders for the above were opened on December 16, 1974, and referred to the 
City Engineer and Purchasing Agent for report. The officials concerned report 
as follows. 

A working copy of the tabulation is on file in the Office of the Purchasing 
Agent . 

Funds for this purchase are provided from the Truck Plant Replacement Fund 
and the 1975 Supplemental Capital Budget Account. 

This tender calls for 16 items. This report deals with Items 12, 13, and 16( 

Item No. 12 - 24,000 GVW Tilt Cab & Chassis 
Seven bids were received. 

Bids 1, 2, 3 and 4, all from Ford dealers, do not meet specifications 
because the automatic transmission offered is a light duty transmission in lieu 
of the heavy duty transmission specified. 

Bids 5 and 6, from General Motors dealers, do not meet specifications for 
the same reason. 

We RECOMMEND acceptance of the lowest bid to meet specifications. Bid No. 7, 
from International Harvester Ltd. for seven only IHC Model C01710B at a total 
cost of $76,982.43 ($10,997.49 each) plus 5% Provincial Sales Tax. 

Item No. 13 - 32,000 GVW Conventional Cab & Chassis 
Eight bids were received. 

We RECOMMEND acceptance of the lowest bid to meet specifications. Bid No. 1, 
from International Harvester Ltd. for five IHC Model 1800 cab and chassis at a 
total cost of $50,893.20 ($10,178.64 each) plus 5% Provincial Sales Tax. 

Item No. 16(a)-49,000 GVW Tilt Cab & Chassis 
Eight bids were received. 

We RECOMMEND acceptance of the lowest bid to meet specifications. Bid No. 1, 
from International Harvester Ltd. for four IHC Model C0F1950B cab and chassis at 
a total cost of $89,768.24 ($22,422.06 each) plus 5% Provincial Sales Tax." 


The City Manager RECOMMENDS that the report of the City Engineer and 
Purchasing Agent be approved, subject to a contract satisfactory to the Director 
of Legal Services. 


FOR COUNCIL ACTION SEE PAGE(S} .£^. 
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BUILDING AND PLANNING MATTERS 
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RECOMMENDATION 

1. Proposed Amendment to the Harbour Headline - 
Area 10 - False Creek 

The City Manager submits the following report of the Development Consultant, 
the Director of Planning, and the City Engineer: 

"This report, together with Plan LG570, indicates a pro- 
posed amendment to the Harbour Headline in Area 10 of False Creek. The Harbour 
Headline should be changed so that new development proposals may be possible. 
The Harbour Headline at one time encircled Granville Island and was made its 
present shape when the water between Area 6 and Area 10 was filled in many years 
ago. 

Preliminary discussions have been held with officials of the National 
Harbours Board and preliminary approval has been indicated. They request that 
this change go along with the previous request to change the Headline in Area 6 
which was approved by City Council on February 18, 1975. 

This change has been explained to the Standing Committee of Planning and 
Development on March 4, 1975, when discussions were held with Western Outboard. 


The changing of the Harbour Headline does not alter the need to obtain 
Provincial and Federal approval for development in the Water area. Negotiations 
are necessary for the use of this Water area either by the City or a developer. 
This may be a lease to the City and a sub-lease to a developer. The result of 
these negotiations will be reported to City Council when conclusions are reached. 

The Development Consultant, the Director of Planning and the City Engineer 
RECOMMEND that: 

(a) the proposed amendment to the Harbour Headline in False Creek, as 
illustrated on Plan LC570 be approved; 

(b) the City Engineer be authorized to make application to the National Harbours 
Board accordingly and be authorized to arrange for the carrying out of the 
necessary surveys as soon as possible; and 

(c) the Supervisor, Property & Insurance, and the Development Consultant be 
authorized to negotiate with the Provincial and Federal Governments to 
obtain the necessary leases of the Water area and to report back to City 
Council ." 


The City Manager RECOMMENDS that the foregoing recommendations of the 
above officials be approved. 


The Director of Planning reports as follows: 

"Council approved recommendations of the Social Services Committee and the 
Community Development Committee, which Instructed the Director of Planning 
to report to City Council on appropriate zoning which will preserve and 
Increase the housing stock in the Downtown Eastslde area. 

The Department has a concern that, while rezoning may lead to an Increase In 
the housing stock In the area, it would not necessarily preserve some of the 
desirable social and physical characteristics of the area. A change in zoning 
could. In fact, change the character of the area by encouraging private 
redevelopment and competition with public programs of upgrading, preserving and 
developing social and other low income housing. 

It is felt that this risk can be minimized if there Is a strong commitment on 
the part of all levels of government to initiate programs which will preserve 
and develop housing units and related facilities, and if local residents and 
businessmen are Included In an area planning program. 


2. 


Rezoning - Downtovm Eastside 


cont ' d 
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Clause No. 2 (continued) 

If the area is designated a Neighbourhood Improvement area, the N.I. P. and 
R.R.A.P. (Residential Rehabilitation Assistance Program) funds will provide 
one method of preserving and developing housing units, and permit the involve- 
ment of local people. 

Although housing and related facilities are emphasized in this proposed action, 
the Local Area Planning/Neighbourhood Improvement Program that may be launched 
in this area should also address itself to other concerns so that a complete 
set of goals can be established for this community. 

Two other concerns of such a program will be the possible need for alternative 
back-up land for the Waterfront Industry, and the effect of continuing high 
through traffic movements on the area. 

The rezoning will provide an initial important step towards stabilizing the 
community, and Local Area Planning and Neighbourhood Improvement Program afford 
an opportunity for citizens group. City officials and City Council to develop 
and implement broader goals and programs. 

The rezoning and a commitment on the part of the City Council to develop a plan 
for this Community in consultation with local citizens should provide the senior 
levels of government with assurance that such coiranitments will result in a 
"Stable" community. It should be noted, however, that the above action does 
not guarantee acceptance by the senior levels of government of Downtown East 
Side for a Neighbourhood Improvement Program. 

The Department has examined the question of what would be an appropriate zoning 
for the area. It is suggested that none of the existing District Schedules 
fit the situation of Downtown Eastside, in terms of density, setback require- 
ments and land uses. 

CD-I (Comprehensive Development) Zoning is proposed which would permit all 
residential uses, with particular emphasis on dwelling units, sleeping units, 
housekeeping units, bearding and lodging houses and hotels, as well as retail, 
wholesale and warehouse and institutional uses at or below ground level. 
The proposed conditions of development are outlined in Appendix I. to this report. 
It should be noted that these conditions would establish in effect, vertical 
zoning. Uses above the 1st storey would be generally residential. All permitted 
uses would be allowed at ground level. 

The zoning should be applied to the area bounded approximately by the lane west 
of Main, Alexander, Heatley, and the lane south of Hastings. The details are 
outlined in Appendix II to this report. 

The boundaries are similar to those recommended by the Downtown Eastside 
Residents' Association, except for the inclusion of the old Carnegie 
Library. Downtown Eastside Residents Association's reason for 
including it was to preserve the building for community use. It was pointed 
out that the Historic Area zoning is a more effective means of preserving 
the building than CD-I zoning. 

Although many of the principles established in this proposed by-law will 
undoubtedly be maintained in any ultimate by-law,, the by-law should be 
considered a by-law which will be reviewed upon the completion of a Local 
Area Planning program in the area. 

RECOiyiMENDATIONS 

The Director of Planning be instructed to make application to rezone the area 
outlined in Appendix II to this report bounded by the lane west of Main, 
Alexander, Heatley and the lane south of Hastings, the lane east of Main 
Street and Hastings (exclusive of the areas already zoned CD-I) from CM-1, 
M-1 and M-2, to CD-I, and submit this application direct to public hearing, 
together with a draft by-law incorporating the conditions outlined in 
Appendix I to this report. 

The City Manager RECOMMENDS that the report of the Director of Planning be 
approved and notes that this recommendation does not endorse the 
initiation of a Local Area program at this time. 


FOR mmi ACTiON SEE PAGE(S) .i::^^:^? 
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Regular Council, July 21, 1970 

DELEGATIONS AND UNFINISHED BUSINESS (cont'd ) 

9 . Vancouver Liberation Front 

Earlier in the proceedings the Council received a delegation 
on behalf of the Vancouver Liberation Front and a brief was noted. 

MOVED by Aid. Linnell, 

TIIAT the representations made by this organization be 
received . 

- CARRIED 


At the close of hearing of delegations in connection with the 
foregoing matters, the Council observed a recess and reconvened 
at approximately 3:00 p.m., with the same members of the Council 
present . 


BOARD OF ADMINISTRATION AND OTIiER REPORTS (cont'd ) 

Works and Utility Matters (cont'd) 

(iv) Freeway Connection Georgia Viaduct to 
Highway 401: Appointment of Social 
Planning Sub-Consultant (Clause 6) 

The Council again considered this clause and received an oral 
report from Commissioner Sutton Brown explaining payment of fees 
to Social Planning Sub-Consultant, 


MOVED by Aid. Hardwick, 

THAT Clause 6 of the report of the Board of Administration 
(Works and Utility matters), dated July 17, 1970, be adopted. 

- CARRIED 

Youth Hostel: Jericho (cont'd ) 

As instructed earlier in the proceedings, the Deputy Corporation 
Counsel reported orally on the terms of the proposed lease in 
respect of use of a former Department of National Defence building 
at Jericho for a youth hostel as an institution of a philanthropic 
or charitable character. 

MOVED by Aid. Rankin, 

THAT this information be received. 

- CARRIED 

E. Additional Staff: 

Engineering Department (Sanitation Branch ) 

The Board of Administration, under date of July 16, 1970, 
submitted a report from the City Engineer in respect of request 
for additional staff for the Sanitation Branch of the Engineering 
Department. This report is divided into Part I: Supervisory Levels 
and Part II: Clerical Establishment. The following is extracted 
from the report: 

"The Director of Personnel Services has reviewed the proposed 
positions and finds that the Superintendent should be 
classified as Superintendent I, P.G. 27 ($825-$990) and ex- 
cluded from the bargaining unit. The clerical position has 
been classified as Clerk II, P.G. 12 ($422-502) plus 2 pay 
grades for longer hours and in lieu of rest periods. 

cont 'd . . . . 
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FINANCE MATTERS 


RECOMMENDATION 


1. Police Department - Additional Clerk 
Stenographic Position 

The Board of Police Commissioners, at its meeting of January 9, 1975, passed 
the following resolution: 

"THAT City Council be requested to consider authorizing the following 
expenditures prior to approval of the 1975 Police Estimates. 

...The engagement of a Clerk Stenographer for the Internal 
Investigation Squad at an estimated cost of $9,087." 

The Administrative Analyst has reviewed the situation and reports as follows: 

"On October 15, 1974, at the request of the Attorney-General's Department, 
the Police Department established an Internal Investigation Squad to carry 
out the following functions: 
t 

- investigate allegations of corruption against members of the 
Police Department; 

- investigate all complaints of a criminal nature against members 
of this Police Department; 

- correlate all non-criminal (misconduct) complaints made by 
citizens against members of this Police Department, assigning 
them to the appropriate Bureau for follow-up or where time 
allows investigating these matters in detail. ' 


(FINANCE -1) 



Because it is important that this squad's investigations be conducted in a 
confidential .planner , the investigators require the services of a Clerk- 
Stenographer i?Or the preparation of their reports and memos, and to maintain 
security of their records. 


Cost 


The annual cost, at 1974 rates and including fringe benefits, will be 
$9,031. An additional $810 will be required for a typewriter and furniture." 


RECOMMENDATIONS 


The City Manager RECOMMENDS that: 


A. Council approve the request of the Board of Police Commissioners 
for an additional Clerk-Stenographer for the Internal Investiga- 
tion Squad. 

B. Additional costs for 1975, estimated at $7,600 (based on 1974 salary 
rates and including fringe benefits and furniture allowance) be 
approved in advance of the 1975 budget. 

The Business Manager of the V.M.R.E.U. has received a copy of this report. 


CONSIDERATION 

2 . Proposed P.N.E. Capital Expenditures 


The following report has been received from the Director of Finance: 

"The PNE proposed capital expenditures require the approval of Council 
and are normally reported to Council for Consideration at this time of the 
year, by n^yself. Council has previously dealt with the proposed Exhibition 
Race track grandstand and Clubhouse expansion wherein the PNE will support 
28% of the 3.5 million dollar cost, or $980,000.00. 

Two other items are of immediate concern to the PNE and I have been 
asked to present them to Council as quickly as possible. These items are 
as follows: 

Cont ' d, . . 
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(FINANCE-2) 


Clause No. 2 Continued: 

' Improvements to Main Entrance - $126.500 

The Board has accepted in principle a proposal to create 
a parklike entrance at the site of the present main gate. The 
existing gate structure is to be removed and the area made into 
an attractive minipark incorporating within it mall-like capac- 
ity to handle the large number of people who enter the park at 
this point. The requirements of this location at Fairtime will 
be met by using attractive but temporarily placed ticket booths 
and temporary fencing for control purposes. For the balance of 
the year the area will be unobstructed and free of any structures. 
A further part of the proposal will be the addition of a new 
facade to the Forum building, in basic design concept which with 
size alterations can be adapted to each of the entry points on 
the perimeter of the park. This will standardize the appearance 
of all gates and also provide for standard signing and identif- 
ication of the park at these locations. This change is planned 
for completion by August of this year, making it necessary to 
proceed immediately on working drawings and to the procuring of 
suitable plant material. 

Improvements to Feature Attractions Area - $130,000 

Present plans call for the combining of the Festival of 
Forestry Show and the Demolition Derby in an upgraded feature 
attractions area. This to be done by adding two sections of 
seating (approximately 900) and replacing the present pool with 
a larger one (55 feet x 40'), the new pool having proper drainage 
and filtration. Additional washroom and shower facilities are 
to be installed for participants. The Demolition Derby area will 
be increased to 200 feet x 100' with a small pit area, allowing 
for the easy removal of wrecked cars from the grounds. Enclosure 
of the area will be done by means of decorative fencing. Again, 
to have this project completed for PNE '75 requires that we pro- 
ceed with the work innediately. ' 

The PNE advises that the funds required to meet the obligations resulting 
from the undertaking of these projects will be provided for out of funds gen- 
erated by the operations of the PNE. 

I would normally indicate whether or not in my opinion the operations of 
the PNE could support its capital obligations or proposed capital obligations 
but I am unable to do so inasmuch as the entire capital budget is not yet 
ready and I have no idea what other items the PNE will be proposing. Apparently 
the PNE has approved an expansion of their electrical service at a cost of 
$1,435,000.00, has proposed the race track expansion at a cost of $980,000.00, 
and the above two items at a total cost of $256,500.00. Other additional items 
will apparently be forthcoming. The PNE is in very good financial condition 
but I am unable to state whether or not their total capital budget is excessive 
or not in light of their strong financial condition. 

I therefore submit the above request of the PNE for Council Consideration." 

The City Manager submits the above report of the Director of Finance for the 
CONSIDERATION of Council. 


3. Canadian Association of Fire Chiefs Convention 
The Fire Chief reports as follows: 


The Canadian Association of Fire Chiefs has chosen Vancouver to hold 
its annual conference from August 21 - 21 , 1976, and as an executive 
member of the Association I am obliged to assume the duties as host 
chief. 

The Hyatt Regency has been chosen as the conference hotel and delegates 
and wives attending will approximate 650 involving representation from 
all three levels of government. 

Cont'd... 
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Clause No. 3 Continued: 


The rotating policy of the organization in selecting a site is such 
that its visit to any one city is infrequent, for example the last 
conference in Vancouver was in 1956. It is not likely the conference 
will be in Vancouver again for many years. 

It has be en the past practice for the host city to host a civic dinner 
and I am asking Council ' s consideration for funds of approximately 
$6500 to provide the same. 

This conference is of a governmental nature and it is understood a 
grant was made in 1956 to the conference at that time to assist 
meeting the commitments of this Department. It should be mentioned 
that this grant from the City is requested after taking into account 
funds which are expected from other available sources towards general 
expenses . 

Council has dealt with similar requests in the past as follows; 
March 5, 1974 


February 5, 1974 


Canadian Regional Conference 
International Personal 
Management Association 
(Approximately 400 - 500 
persons) 

Municipal Officers 
Association (Approximately 
300 persons) 


August 14, 1973 


Law Enforcement and 
Criminal Justice Analysts 
(Approximately 40 persons) 


Approved an amount 
up to $1250 for 
luncheon during 
conference . 


Approved a grant of 
$3000 to cover hosting 
a civic dinner and to 
pay the cost of making 
meeting rooms available 
for the convention. 

Approved a grant not 
to exceed $180 for 
luncheon during 
conference. 


The City Manager submits the foregoing report of the Fire Chief 
for Council's CONSIDERATION. 


FOR COUNCIL ACTION SEE PA6E(S) il^2l 
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PROPERTY MATTERS 


RECOMMENDATION 


1 . RENTAL REVIEW 

Lot A,_ Block P, D.L. 301 

S/E Corner 2lj.th Avenue &: Fraser Street 


The Supervisor of Property & Insurance reports as follows:- 

"The above City property comprising of a vaceint lot 35' x 120' Zoned C-2 
Conmercial, is reserved from sale for possible street widening purposes. 

It has been leased to Home Oil Distributors Limited since 1955 ^or access 
and psorking ptirposes in conjunction with their service station and the 
current lease expired on January 31 i 1975 • 

The City Engineer has no objections to the lease being renewed and 
after negotiation Home Oil have agreed to the following terms and 
conditions : 

Use - Access and parking purposes. 

Term - 10 years as of February 1, 1975 

Rent - $1^25.00 per month plus taxes as if levied 

Rental Review - Every 2j- years and to be market rental value 

Cancellation - City to have ri£^t to cancel lease on 6 months 

notice at any time after the first 5 yesors. 
Insurance - Lessee to carry public liability insurance In 

an amount satisfactory to the Director of Legal 
Services. 

Condition - Lessee to maintain and leave property in a clean 

and tidy condition. 

The Supezrvisor of Property & Insurance is of the opinion that the suggested 
rental of %\^2S*Q0 per month plus taxes represents market value. 

RECOMMENDED that the lease of Lot A, Block P, D.L. 301 to Home Oil Distri- 
butors Limited be renewed subject to the aforementioned conditions." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Property & Insurance be approved. 


FOR COUNCIL ACTION SEE PkQl{%) .y:yl_ 


REPORT TO COUNCIL 



STANDING COMMITTEE OF COUNCIL 
ON PLANNING & DEVELOPMENT 


March 13, 1975 


A meeting of the Standing Committee of Council on Planning 
and Development was held in the No. 2 Committee Room, Third Floor, 
City Hall, on Thursday, March 13, 1975, at 3:30 p.m. 


RECOMMENDATIONS : 

1. Neighbourhood Improvement Program: Kitsilano and Cedar 
Cottage: Cost Estimates for Implementation Stage 

Council r on November 12, 1974, approved recommendations of the 
Standing Committee on Community Development of November 7, 1974 
on 'Concept Plans' for the Neighbourhood Improvement Program in 
the Kitsilano and Cedar Cottage areas and requested the Province 
and Central Mortgage and Housing Corporation to make contributions 
towards costs of implementation. These plans and cost estimates 
were included in report of the Director of Planning, dated 
November 1, 1974. The Province and C.M.H.C. approved the City's 
requests and the City has received accountable advances representing 
a proportion of the senior governments' shares of the costs. 

Submitted for the Committee's consideration was a Manager's 
Report dated January 31, 1975, regarding the above noted matter. This 
report, which is on file in the City Clerk's Office, stated in part: 

"The cost estimates included in the November 1 report were set out 
under general headings, indicative of the broad divisions of activity 
recommended, e.g. Housing, Social Facilities. For the required 
financial control and reporting of expenditures to the senior govern- 
ments, it will be necessary to further subdivide these estimates into 
the categories required by C.M.H.C. These categories correspond 
generally with the relevant subsections of both the National Housing 
Act and the Agreement of December 7, 1973 between the Province and 
C.M.H.C. 

The revised estimates are shown in the following table with the amounts 
included in the November 1, 1974 report on the 'Concept Plans' shown 
also for comparison. 

It should be noted that amounts to be contributed by the senior govern- 
ments are fixed. The municipal share of costs may vary depending on 
its choice between items for which the senior government contribution 
is 75% and those for which it is 3735%. The revised estimates now 
submitted make provision for a relatively small amount for items in 
this latter category, and hence the increase in the City's share, as 
shown in the table. The overall cost sharing (planning and implement- 
ation) based on these estimates is: Senior Governments 74%; City 26%. 


PRESENT: 


Alderman Bowers, Chairman 
Alderman Bird 
Alderman Cowie 
Alderman Harcourt 
Alderman Kennedy 


CLERK: 


R. Demofsky 
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REVISED COST ESTIMATES - IMPLEtffiNTATION STAGE 


KIl'^lLAHO 

1. Resident Participation 

2. Social and Roc. Facilitios 
( a ) See i a I 

Cb ) Rocroat iona I 

3. Land: Social Housing 

4. Relocation 

'j . Administration 

6. Services/Utilities 

7. Land: Non-Con torn i ng Use 

8. Rosorvo Future FVcposals 

Totals: 

City Share of Costs: 
Approved by Council 
Nov. 12/74 

Additional now recommended 
CEDAR COTTAGf 


Amounts 
included in 
NOV. 1/74 
Report 
(Totals) 


Revised Estimates 
and Cost Sharing 
Senior 
Total Gov'ts 


I , 


.•> . 

4 . 
5. 
6. 
7. 
6. 


Fxesident Participation 
Social and Kec. facllMlos 

( a ) Soc I a I 

(b) Rocroat iono I 
Land: Sociiil Housing 
Re I ocat I on 

Admi n i stra 1 ion 
Services/Ut i I H ios 
Land: Non-Conforming Use 
RoscrvG: Future Proposals 

Totals: 

Furniture and Equipment 
Site Office (non-shareable) 

City Share of Costs: 
Approved by Council 
Nov. 12/74 

Additional now recommended 



4 , 800 

5,600 

1 ,200 

2;)0,ooo 

273,000 
584,000 

.''34,000 
255,000 
533,200 
10,000 
4 5,000 

1 75,500 
191 ,250 
399,9'00 
7 , 500 
33,750 

38,500 
ti3,750 
133,300 
2,500 
1 1 ,250 


50 , 000 

18,750 

31 ,250 

1 , 107,000 

1 , 1 32,000 

830,250^^' 

301 ,750 
27Cij_75_0 


4 , 800 

3, (.00 

1 , 200 

500,000 
596,340 
500,000 

50,000 

488,il00 
'.8.', /OO 
488,000 
10,000 
45,000 
50,000 
50,000 

3(..i.,000 
437,025 
360 , 000 
7 , '.00 
33,750 
10,750 
18,750 

1 2.'. 000 
14'. ,(.,". 
122,000 
2,'>00 
1 1 ,250 
31 ,250 
31 ,250 

1 ,646,340 

1 ,718,500 

1 ,251 ,375 

107, I2!> 

7,500 
174,025 

<30,365 


It should be noted that provision for the costs described above wil*' 
result in some reductions in the amounts allocated for other elements 
as estimated in the report of November 1, 1974. However, as imple- 
mentation proceeds, it may be possible to re-allocate some of the 
funds back to these major elements of the program." 

Following a discussion on this report it was, 

RECOMMENDED, 

A. THAT Council approve the more detailed cost estimates for 
the implementation stage of the Kitsilano and Cedar Cottage 
Neighbourhood Improvement Programs as outlined above. 

B. THAT Council approve the appropriation, from the $1,000,000 
allocation of Urban Renewal Funds previously approved for 
Neighbourhood Improvement Programs, of the following amounts, 
in place of the amounts approved by Council action of 
November 12, 1974, as the City's share of the costs of 
implementing the programs : 

$ 

Kitsilano: 301,750 
Cedar Cottage: 474,625 

C. THAT the Province and Central Mortgage and Housing Corporation 
be requested to approve these cost estimates. 


2. Cedar Cottage Neighbourhood Improvement Program - 

Terms of Reference and On-Going Structure of Citizens' 
Committee 


In June, 1974 a portion of Cedar Cottage was designated by City 
Council as one of two Neighbourhood Improvement Program areas for 


Cont'd . . . 


standing Committee of Council 

on Planning and Development 

March 13, 1975 - 3 - 

1974. On June 27, 1974, a Public Meeting was held in Cedar Cottage 
initiating N.I. P. " shoppinglist" of projects, developing, distributing 
and tabulating a questionnaire and presenting proposals at two further 
Public Meetings. The Concept Plan that resulted from this effort was 
approved by Council on November 12, 1974. 

The report establishing the above N.I. P. process in Cedar Cottage 
was approved by Council on July 30, 1974 and stated that: 

"the Committee would be open-ended, and would disband 
upon the formation of a permanent Citizens' Committee 
that would deal with the Neighbourhood Improvement 
Program. " 

The Committee considered a Manager's Report dated March 3, 1975, 
regarding the above noted matter. This report stated in part: 

"The Director of Planning reports as follows: 

The terms of reference as presented here were worked out by the 
Ad Hoc Committee and the Planning Department and are intended to 
serve as guidelines to the Program, at least during the time the 
Planning Department maintains personnel in the Site Office. If 
the process continues to work well through this phase of the 
program then it may be continued throughout the duration of the 
program (i.e. until approximately June, 1977)." 

During discussion it was noted that the terms of reference 
presented a clear and practical outline. The Cedar Cottage N.I. P. 
Committee was not restricted to a specific number of people. Mr. D. 
Sinclair, Local Area Planner, for Cedar Cottage, noted that getting 
citizen involvement with this Committee was difficult and, therefore, 
limiting the number of members would only weaken the present situation 
Further, that the Committee was formed of a good geographical and 
economical mixture of people in the area which included representation 
from the three major organizations. Its homogeneous nature resulted 
in its success to date. Mr. Sinclair further noted that the Committee 
contained a core group, which along with the Planning Department' 
represented the consistent driving force of this Committee. 

Following discussion it was, 

RECOMMENDED, 

A. THAT the Cedar Cottage Neighbourhood Improvement Committee 
be encouraged to maintain their present representation; 
including the economic, ethnic, and geographic mixture of 
area residents. 

B. THAT the terms of reference as outlined on the attached 
Manager's Report dated March 3, 19 75, be approved with the 
following changes: 

Term of Reference No. 2 - Development 

The intent of the Neighbourhood Improvement Program is to 
stabilize as well as improve the neighbourhood. Hence, 
matters such as re-zonings, development permits, conditional 
uses, traffic and so on are of concern to the community and 
the committee. It is standard City practice to refer such 
matters to bona fide citizens' groups. The Committee will 
review current proposals as well as consider future actions 
and pass its comments to Council through the Planning 
Department and the Planning and Development Committee . * 

* (Underlining indicates amendment.) 
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- Term of Reference No. 3 (f) 

* 

The Planning and Development Committee should have the continu- 
ing responsibility to ensure that an effective representa- 
tive citizens' planning process is developed and continues to 
function . 

♦(Underlining indicates amendment.) 


C. THAT the continuing structure of the Cedar Cottage N.I. P. 
Committee as outlined on the attached Manager's Report 
dated March 3, 1975, be approved. 


3 . Downtown Zoning 

On March 6, 1975, an informal meeting of the Standing Committee 
on Planning and Development and the Downtown Study Team was held to 
discuss downtown zoning. 

Mr. D. Hickley of the Planning Department advised that the 
meeting ended with two general conclusions : 

a. That downtown zoning changes were required soon. 

b. Several issues related to this matter were not yet 
fully resolved. 

Mr. G. Sixta, Consultant, submitted a policy summary and by-law 
proposals which he derived from the Report for Discussion prepared 
by the Downtown Study Team. These proposals touched on such items as 
current status, immediate implementation requirements, implications, 
ways of remedying the implications. Council decisions needed at this 
time, and work to be performed. 

Mr. Sixta also submitted a Policy Catalogue, on file in the City 
Clerk's Office, outlining the regulatory and planning policies con- 
tained in the Report for Discussion. During discussion, Mr. Sixta 
noted that if the present 80% discretionary level was to be maintained 
a by-law could be produced very soon. However, if this discretionary 
level is to be changed and different character areas are to be 
implemented, considerable work would be involved and by-law production 
would take longer. He emphasized if the aspirations of the Downtown 
Study Team are to be realized the character area plans for 15 areas 
have to be established. 

The Committee agreed that some method of controlling downtown 
growth was urgently required. 

The Chairman suggested that the by-law proposals and the policy 
summary presented today be discussed at a special Council meeting. 

The Planning Department presented several diagrams, maps, charts, 
etc., outlining downtown implementation projections into the future, 
and the major plan elements for the downtown by-law, immediate work 
program, outline of immediate changes proposed by the Zoning and 
Development By-law, and an outline of residential proposals in the 
downtown study area. 

Mr. John Windsor of the Planning Department advised that in order 
to achieve a downtown work policy of 140,000 by 1986, downtown develop 
ment would have to be reduced by approximately 2/3 of its present rate 
It was also noted that guidelines could not be discussed until Council 
had decided whether or not any building in the downtown area would be 
allowable . 

The City Manager emphasized the importance of Social Planning 
and Engineering Department input into the whole matter of downtown 
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zoning. Once this input has been reviewed, a skeleton by-law should 
be drawn up to be considered by Council in conjunction with the policy 
suminary and by-law proposals. 

It was noted that the economic consultant would be reporting 
back by the end of March. 

RECOMMENDED , 

A. THAT Council hold a Special meeting to discuss the by-letw 
proposals and the policy summary as submitted today by 
Mr. Sixta, and a skeleton by-law relating to the downtown 
plan . 


The Committee considered a Manager's Report dated March 5, 1975, 
regarding the above noted matter. This report, which is on file in 
the City Clerk's Office, stated in part: 

"The Director of Planning reports as follows: 

'In June, 1973, three temporary staff positions were approved to assist 
the Downtown Study Team with their heavy work schedule. After 
receiving a report recommending that these positions be made permanent. 
City Council, in December 1974, extended the term of employment to 
March 31, 1975. 

The workload of the Downtown Study Team has increased over the past 
months partly as a result of the proposed zoning change. Furthermore, 
as reported to the Standing Committee on Planning and Development on 
January 30, 1975, the work program is behind schedule. If the work is 
to proceed, the three temporary staff positions should now either be 
extended or made permanent. '" 


Following brief discussion of this report, it was, 
RECOMMENDED , 

THAT the matter of temporary staff for the Downtown Study 
Team be referred to the City Manager for report to Council 
when Council considers the by-law proposals and policy 
summary related to the Downtown Zoning By-law. 


B. 


THAT the by-law be changed to encourage residential 
accommodation in the downtown area. 


4. 


Future of Temporary Staff on Downtown Study Team 


The meeting adjourned at approximately 5:40 p.m. 


****** 


FOR COUNCIL ACTION SEE PAGE(S) ..l^^S 


CITY OF VANCOUVER 

REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, April 8, 1975, in the Council Chamber, 
commencing at 2:00 p.m. 

PRESENT ; Mayor Phillips 

Aldermen Bird, Bowers, Boyce, Cowie , Harcourt, 
Kennedy, Marzari, Rankin, Sweeney and 
Vol rich 

CLERK TO THE COUNCIL ; D. H. Little 

PRAYER 

The proceedings in the Council Chamber were opened with 
prayer offered by the Civic Chaplain, Father Demetrios Partsafas, 
of St. George's Greek Orthodox Church, Vancouver. 


'IN CAMERA' MEETING 

The Council was advised that there were matters to be 
considered 'In Camera' later this day. 


ADOPTION OF MINUTES 


MOVED by Aid. Bird, 
SECONDED by Aid. Sweeney, 

THAT the Minutes of the Special 
of March 20, 1975, together with the 
Meeting (Court of Revision) of March 
Regular Council Meeting of March 25, 


Council Meeting (Public Hearing) 
Minutes of the Special Council 
25, 1975, and the Minutes of the 
1975, be adopted. 


- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 


MOVED by Aid. Boyce, 
SECONDED by Aid. Volrich, 

THAT the Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 


UNFINISHED BUSINESS 


1 . 1975 Cultural Grants - Appeals 

City Council on March 25, 1975, when considering the matter 
of Cultural Grant appeals, heard representations from a number 
of delegations and determined decisions on the grant appeals would 
be deferred until this meeting of Council when all members would 
be present. 

Council then dealt with each grant appeal as follows; 
(a) The Art Club Theatre 


MOVED by Aid. Kennedy, 

THAT an additional grant of $2,500 be approved. 


- LOST NOT HAVING RECEIVED 
THE REQUIRED MAJORITY 


(Aldermen Bird, Bowers, Sweeney and Volrich opposed) 


cont'd 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Additional Staff: Engineering 
Department (Sanitation Branch) 
(cont 'd) 

Class Specification No, 1075, Superintendent I has been revised 
as attached to reflect the duties of this position and is sub- 
mitted for approval. 


SUMMARY 


Incumbent 


One New Position 


One New Position 


Proposed Effective 
Classification Date 

Superintendent I When 
P.G, 27 ($825-$990) adopted 

Clerk II When 
P.G. 12 ($422-$502) adopted 
Plus 2 Pay Grades for 
longer hours and in lieu 
of rest periods 

CONCURRENCES : 

This report has been discussed with the Business Agent, 
V.C.H.E.A. Local 15, in respect to the clerical position and 
agreement has been obtained. 

REPORT OF THE COMPTROLLER OF ACCOUNTS : 

The Comptroller of Accounts advises that the estimated net 
additional costs of the proposals amounting to $4,223 are 
available from the Contingency Reserve. 

SUMMARY : 


Substantial increases in the volume of work of the Branch now 
make additional assistance necessary. In the past, equipment 
has been added to cope with greater volume but the point has 
been reached where additional supervision is required to ensure 
its optimum use. An estimated net reduction in costs of 
$13,000 can be achieved annually, mainly by reducing the need 
for overtime pickups. 

Sheer volume of calls from the public and related work also 
necessitates an extra clerical position but in the main 
increases in clerical loads can be taken care of by redesign 
of systems and procedures. 

RECOMMENDED : 

1. That the above report be adopted and that the City 
Engineer be authorized to implement it. 

2. That funds for the estimated cost of $10,762 for 1970 be 
provided as follows: 

a) Transfer of appropriations within budgets $6,539 

b) From Contingency Reserve $4, 22 3 

$10, 762 

3. That revised Class Specification No. 1075 Superintendent I 
be approved . " 


MOVED by Aid. Phillips, 

TIIAT the foregoing report be approved. 


- CARRIED 
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UNFINISHED BUSINESS (cont'd) 

1975 Cultural Grants - Appeals 
(continued) 

(b) Tahamanous Theatre Workshop Society 

MOVED by Aid. Marzari, 

THAT an additional grant of $1,000 be approved. 

- CARRIED BY THE REQUIRED 
MAJORITY 

(Aldermen Bird, Bowers and Volrich opposed) 

(c) West Coast Actors' Society 

MOVED by Aid. Cowie, 

THAT an additional grant of $1,000 be approved. 

- LOST NOT HAVING RECEIVED 
THE REQUIRED MAJORITY 

(Aldermen Bird, Bowers, Sweeney and Volrich opposed) 

(d) New Play Centre 

MOVED by Aid. Rankin, 

THAT an additional grant of $500 be approved. 

- CARRIED BY THE REQUIRED 
MAJORITY 

(Aldermen Sweeney and Volrich opposed) 

(e) Vancouver International Stone Symposium 

MOVED by Aid. Bird, 

THAT an additional grant of $10,000 be approved. 

- LOST 

(Aldermen Bowers, Boyce , Harcourt, Marzari, Sweeney 
and Volrich opposed) 

MOVED by Aid. Marzari, 

THAT an additional grant of $5,000 be approved. 

- CARRIED BY THE REQUIRED 
MAJORITY 

(Aldermen Bowers, Sweeney and Volrich opposed) 

(f ) Carousel Children's Theatre 

MOVED by Aid. Marzari, 

THAT a grant of $2,000 be approved. 

- LOST 

(Aldermen Bird, Bowers, Boyce, Cowie, Harcourt, Kennedy, 
Rankin, Sweeney, Volrich and the Mayor opposed) 

MOVED by Aid. Bowers, 

THAT a grant of $1,000 be approved. 

- CARRIED BY THE REQUIRED 
MAJORITY 

(Aldermen Bird, Sweeney and Volrich opposed) 


cont'd. . . . 
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UNFINISHED BUSINESS (cont'd) 

1975 Cultural Grants - Appeals 
(continued) 

(g) Royal Canadian Aerial Theatre 

MOVED by Aid. Marzari, 

THAT a grant of $500 be approved. 

- LOST NOT HAVING THE 
REQUIRED MAJORITY 

(Aldermen Bird, Bowers, Sweeney, Volrich and Mayor opposed) 


(h) Multi-Ethnic TV Programming 

No motion was offered with respect to this grant appeal and 
therefore no further action was taken. 

(i) Metro Community Council 

MOVED by Aid. Bird, 

THAT a grant of $1,000 be approved. 

- LOST 

(Aldermen Bowers, Cowie, Harcourt, Marzari, Sweeney 
and Volrich opposed) 

MOVED by Aid. Boyce, 

THAT a grant of $5 00 be approved. 

- LOST NOT HAVING THE 
REQUIRED MAJORITY. 

(Aldermen Bowers, Harcourt, Marzari, Sweeney and Volrich 
opposed) 

( j ) Western Front Society 

MOVED by Aid. Harcourt, 

THAT a grant of $4,000 be approved. 

- LOST 

(Aldermen Bird, Bowers, Boyce, Cowie, Kennedy, Marzari, 
Sweeney and Volrich opposed) 

MOVED by Aid. Cowie, 

THAT a grant of $2,000 be approved. 

- LOST 

(Aldermen Bird, Bowers, Boyce, Kennedy, Marzari, Sweeney 
and Volrich opposed) 

(k) Centre Socio-Culturel Colombien 

No motion was offered with respect to this grant appeal and 
therefore no further action was taken. 

(1) Canadian Ballet Horizons Society 

MOVED by Aid. Cowie, 

THAT a grant of $1,000 be approved. 

- CARRIED BY THE REQUIRED 
MAJORITY 

(Alderman Sweeney opposed) 


cont ' d . . . . 
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UNFINISHED BUSINESS (cont'd) 

1975 Cultural Grants - Appeals 
(continued) 

(m) Anna Wyman Dance Theatre 

Mr. Jonathan Baker of the Social Planning Department advised 
Council that this organization had decided to withdraw its 
appeal. The Council therefore took no further action. 

(n) Columbia Society of the Arts 

It was noted that Council on February 11, 1975, had approved 
a recommendation cf the Finance Committee 

'That Council approve in principle the Social Planning 
Department purchasing services of the Columbia Society 
of the Arts for special events.' 

MOVED by Aid. Rankin, 

THAT the Columbia Society of the Arts request for funding 
be considered as a grant. 

- CARRIED 

(Aldermen Bowers, Boyce and Volrich opposed) 

MOVED by Aid. Marzari, 

THAT a grant of $2,500 be approved to be matched by an equal 
amount from the Musicians' Union. 

- LOST 

(Aldermen Bird, Bowers, Boyce, Sweeney, Volrich and the 
Mayor opposed) 


2 . 1975 Civic Grants - Appeals 

Council on March 25, 1975, heard a grant appeal from the Toy 
Library and deferred consideration of the appeal until this 
meeting of Council. 

The Council on February 11, 1975, approved a grant of $10,000 
to this organization for a three month period and the applicants 
were advised to seek new sources of funding. At the time of the ' 
appeal. Council was advised by the Toy Library that unless Council 
approved $20,000, there was no point in continuing the program. j 

MOVED by Aid. Bird, 

THAT the Council resolution of February 11, 1975, with respect 
to the Toy Library's grant of $10,000 be rescinded. 

- CARRIED BY THE REQUIRED 
MAJORITY 

(Aldermen Marzari and Rankin opposed) 


COMMUNICATIONS OR PETITIONS 

1. Grant Request: 

B.C. Federation of Women 

MOVED by Aid. Bird, 

THAT a grant of $25.00 to the B.C. Federation of Women be 
approved for the purpose outlined in their letter to Council. 


- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 
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COMMUNICATIONS OR PETITIONS (cont'd) 

2. Grant Request: Children's 
International Summer Villages 

The Council noted a letter from the Children's International 
Summer Villages requesting that the City give a grant to permit 
48 children and 20 adults free admission to the Aquarium and the 
Planetarium on or about July 22, 1975. The estimated cost is 
$140. 00. 

MOVED by Aid. Bowers, 

THAT the Children's International Summer Villages be given 
a grant equal to the admission fee to the Aquarium and the 
Planetarium. 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 

3 . Self-Serve Gas Stations 

Council noted a memorandum from the City Clerk advising that 
delegation requests have been received from Shell Canada Ltd. , 
Imperial Oil Ltd., Standard Oil Company of B.C. and the B.C. 
Petroleum Association, on the matter of self-serve gas stations. 

The City Clerk advised that a report will be submitted to 
Council on this topic on April 15th, and suggested that if Council 
agreed to the delegations, arrangements would be made to have them 
appear on that date when the report is under consideration. 

MOVED by Aid. Volrich. 

THAT the delegation requests as detailed in the City Clerk's 
memorandum be granted and arrangements be left with the City 
Clerk. 

- CARRIED UNANIMOUSLY 

4 . Fairview Slopes 

MOVED by Aid. Bowers, 

THAT the letter from the Secretary of the Vancouver Heritage 
Advisory Committee concerning Fairview Slopes be deferred until 
later this day when Council will be dealing with the topic in a 
report from the Standing Committee on Planning and Development 
dated March 20, 1975. 

- CARRIED UNANIMOUSLY 

5. Community Music School: Refurbishing 
of Building 14 in Vanier Park 


The Council noted the following memorandum dated April 8, 1975, 
from the Mayor: 

"The City owns Building 14 in Vanier Park and on November 2 0th, 
1973, Council agreed that we should lease the building to the 
Community Music School subject to a number of conditions. On 
October 8th, 1974, additional conditions were set by Council 
and the City agreed to allocate $333,333. toward the refurbishing 
of Building 14, "such approval being subject to the Community 
Music School having firm committments. of all additional capital 
funds necessary for the full completion of the project by 
January 31st, 1975". 

Using our allocation of funds as a catalyst, the Community 
Music School has succeeded in raising 1/3 of a million dollars 
from both the Provincial and Federal Governments as well as 
over half a million dollars from the private sector. Due to 
the protracted negotiations with the Federal Government, the 
Community Music School was not able to meet their January 31st 
deadline. However, the funds for the completion of the project 
are now all in hand. 


cont ' d. 
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COMMUNICATIONS OR PETITIONS (cont'd) 

Community Music School: Refurbishing of 
Building 14 in Vanier Park (continued) 

The Community Music School, the surrounding community and rising 
building costs all require Council's prompt and immediate confirm 
ation of its previous action. 

I THEREFORE RECOMMEND that we re-affirm the previous agreement 
to allocate $333,333. to refurbishing building 14 out of the 
1975 Supplementary Capital Budget and that the Director of Legal 
Services be instructed to draw up the appropriate legal documents 
to lease the building. " 

MOVED by Aid. Volrich, 

THAT the foregoing recommendation of the Mayor be approved. 

- CARRIED UNANIMOUSLY 

MANAGER'S AND OTHER REPORTS 


A. MANAGER'S GENERAL REPORT 
APRIL 4, 1975 


Works & Utility Matters 
(April 4, 1975) 


The Council considered this report which contains two 
Clauses identified as follows: 

CI. 1: Special Study - Waterhammer 

CI. 2: School Collector Sidewalk on Special Grounds 
The Council took action as follows: 
Clauses 1 and 2 

MOVED by Aid. Harcourt, 

THAT the recommendations of the City Manager contained in 
Clauses 1 and 2 be approved. 

- CARRIED UNANIMOUSLY 
(Clause 2 was Carried by the Required Majority) 

Harbours and Parks 
(April 4, 1975) 

The Council considered this report which contains two 
Clauses identified as follows: 

Cl. 1: Park Board Request - Jericho Capital Expenditures 
CI. 2: Park Board Request - Stanley Park Entrance 

The Council took action as follows: 

Park Board Request - Jericho 
Capital Expenditures (Clause 1) 

MOVED by Aid. Bird, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED 

(Alderman Cowie opposed) 


cont ' d 


Regular Council, April 8, 1975 

MANAGER'S AND OTHER REPORTS (cont'd) 


Harbours and Parks Matters 
(continued) 


Park Board Request - Stanley 
Park Entrance (Clause 2) 

MOVED by Aid. Boyce, 

THAT the request of the Park Board for $7,000 for preliminary 
beautif ication to the property at the entrance to Stanley Park, be 
approved, and the allocation be included in the 1975 Park Board 
Budget as a new and non-recurring item. 

- CARRIED UNANIMOUSLY 

Building & Planning Matters 
(April 4, 1975) 

The Council considered this report which contains two 
Clauses identified as follows: 

CI. 1: Water Street - Financial Implications of Loss 

of Senior Government Sharing 
CI. 2: Sign Information Brochure 

The Council took action as follows: 

Water Street - Financial Implications 
of Loss of Senior Government Sharing 
(Clause 1) 


MOVED by Aid. Harcourt, 
THAT 

(1) Alternative 1 be approved as the estimated cost sharing 
formula for Water Street project; 

(2) the $210,000 "Interim" Financing from the 1974 Supple- 
mentary Capital Budget be confirmed as part of the 
City's share of the project; 

(3) the $70,000 of Urban Renewal Funds requiring a 
Diversion By-law be provided instead in the 1975 
Supplementary Capital Budget. 

- CARRIED 

(Aldermen Bird, Kennedy, Rankin and Sweeney opposed) 

Sign Information Brochure 
(Clause 2) 


MOVED by Aid. Harcourt, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 


Finance Matters 
(April 4, 1975) 

The Council considered this report which contains two 
Clauses identified as follows: 

CI. 1: Attendance - Mr. D.A. Matheson, City Building 
Inspector - Annual Conference of the Canadian 
Building Officials' Association, Calgary, Alta. 

CI. 2: Civic Information Guidelines 

The Council took action as follows: 

cont'd. . . . 
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MANAGER'S AND OTHER REPORTS (cont'd) 

Finance Matters (continued) 

Clauses 1 and 2 

MOVED by Aid. Kennedy, 

THAT the recommendations of the City Manager contained in 
Clauses 1 and 2 be approved. 

- CARRIED UNANIMOUSLY 

Property Matters 
(April 4, 1975) 

The Council considered this report which contains two 
Clauses identified as follows: 

CI. 1: Acquisition for Housing - Neighbourhood Improvement 

Program - Kitsilano Area - 1943 West 2nd Avenue 
CI. 2: Demolitions 

The Council took action as follows: 
Clauses 1 and 2 

MOVED by Aid. Bird, 

THAT the recommendation of the City Manager contained in 
Clause 1 be approved and Clause 2 be received for information. 

- CARRIED UNANIMOUSLY 

B. Beaconsfield Park Area - 
Development Proposal 

The City Manager under date of April 1, 1975, submitted the 
following report: 

"The Director of Planning reports as follows : 
BACKGROUND 

The 8.5 acre parcel of city-owned land between Grandview Highway 
and Beaconsfield Park (refer to Appendix I) was identifed in the 
report of the Standing Committee on Housing dated June 9, 1973 
as a potential housing site. Some interest in the site has been 
expressed by housing co-operatives (including the Gujarati Society 
of B.C.) and by the United Housing Foundation. Council has been 
approached by groups representing the city's Italian Community, 
requesting that a portion of the site be sold at a reasonable price 
for an Italian Community Centre. The B.C. Italian Folk Society has 
prepared preliminary proposals, including site sketches and an 
architectural model , illustrating a proposed recreational and 
cultural centre (refer to Appendix II ) . These proposals 
have been reviewed by the Planning Department. In conjunction 
with the proposals, the Planning Department with the assistance 
of the Property and Insurance Division has arranged for soil tests 
on the city-owned land and Beaconsfield Park and investigated 
possible exchanges of land with the Parks Board. The purpose of 
such an exchange would have been to acquire for housing purposes 
portions of Beaconsfield Park, which has soil conditions suitable 
for building, in exchange for portions of city-owned land with 
poor soil conditions, which would be adequate for park purposes. 
This proposal has now been abandoned. 

SITE DESCRIPTION 

The subject site (legally the Unsubdivided Portion of Block A, 
Section 45, T.H.S.L.) was used in the 1920 's as a sanitary landfill 
site by the City; approximately 75% of the site is covered by 8 to 
9 feet of uncompacted refuse, some of it overlying peaty soils. 
A creek bed traverses the site in a southwest to northeast direction, 
emptying into a storm sewer in the northeast corner. 

Under Agreement dated April 18, 1961, between B.C. Electric Co. 
Ltd. and the City, a cathodic protection anode system is located 
west from Slocan Street in the eastern portion of the site. The 
easement m^ be revoked on three months' notice in writing; B.C. 
Hydro to remove works from the easement area and restore the area 
to original condition. Arrangements would have to be made with 
B.C. Hydro for such removal, if use were to be made of the 
eastern portion of the site. 


cont ' d. . . . 
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MANAGER'S AND OTHER REPORTS (cont'd) 


Beaconsfield Park Area - Development 
Proposal (continued) 


The site is zoned RS-1, as are most surrounding parcels of land in 
the immediate area. Beaconsfield Park lies to the south, and to 
the east vacant city-owned property which also has poor soil 
conditions is designated as a potential housing site. 

Construction of buildings on all but the western portion of the 
Beaconsfield site will require the use of piles. Some economies 
can be gained from the development of low density multiple dwellings 
under such conditions. Because of the soil problems on the site, 
the Planning Department has been reluctant to release for sale the 
portion of the site which has good soil conditions, in the 
absence of a comprehensive development plan for the entire parcel 
which takes into account the development opportvmities and 
constraints presented by the site as a whole. 

SPECIFIC PROPOSALS AND PRELIMINARY EVALUATION 

The B.C. Italian Folk Society, which reports a membership of 
65,000 in the Province of B.C., has proposed to develop an Italian 
Cultural and Recreational Centre on the westernmost three acres of 
the subject site. The Centre would be open to the general public 
and would include day care facilities, library and reading room, 
art workshops, conference rooms, music and dance school, swimming 
pool, bocce fields and an Italian style licensed cafe (osteria) . 
The proposed complex would have a low profile and would not impose 
unduly on the adjacent residential neighbourhood; generally, it 
would be an asset to the community. Preliminary discussions v;ith. 
the City Engineering Department indicate that vehicular access 
from Penticton or Slncan Street pay hp preff^rahl*' to c.cce'=R 
directly from Grandview Highway as shown on the proposed site 
plan. Generally, the Planning Department believes that this 
proposal should be planned to fit into the future uses on the 
remaining 5.5 acres of the site. As yet these uses and forms 
of development have not been determined. 

PLANNING CONSIDERATIONS 

As has been mentioned above, the development of this particular 
site is constrained by unsuitable soil conditions and the presence 
of the creek bed. Before committing the most desirable portion of 
the site, that with natural soil conditions requiring no special 
construction technique, to any particular use, it is considered 
that an overall plan for the site should be developed, relating 
building types and densities to the underlying soil conditions and 
adjacent land uses. The proposed recreational and cultural centre 
should also be related to the existing and future residential 
communities which surround it. 

Alternative development proposals are outlined in Appendix III 
together with a sketch illustrating the soil conditions on the 
site. Alternative I allocates three acres of the most desirable 
building land to the B.C. Italian Folk Society. It should be 
noted that several non-intensive land uses, such as parking and 
playing fields are proposed for this site. The remainder of the 
site should be developed with low density multiple dwellings on 
pile supports. 

Alternative 2 illustrates a concept wherein a three acre site 
at the eastern end of the city-owned land is eilocated to the B.C. 
Italian Folk Society. Parking lots and playing fields could be 
developed on the land with poor foundation conditions , leaving 
more easily developable land on the western end of the site for a 
single-family subdivision or perhaps a low density multiple 
dwelling development. 

Alternative 3 places the Italian Cultural and Recreational Centre 
in the northwest corner of the site, leaving some land with good 
foundation conditions free for development along the northern 
edge of Beaconsfield Park. Buildings for the Centre could be 
developed on suitable ground, while non-intensive land uses 
(parking, playing fields) associated with the centre could be 
developed in the eastern portion of the 3 acre site. Walkways 
connecting Beaconsfield Park with the centre and giving pedestrian 
access to the proposed low or medium density multiple housing, 
are also illustrated. 

"he Flanning Department believes that alternative housing concepts 
for this site should be discussed in the community. These 
discussions would take considerable time, in terms of staff time Spent 
in developing housing alternatives for discussion, and time spent 
in arranging and holding public meetings. 


cont'd. . . . 
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MANAGER'S AND OTHER REPORTS (cont'd) 


Beaconsfield Park Area - Development 
Proposal (continued) 


In view of the above comments, and in light of the discussions 
which have been held between the Mayor's ad hoc committee and the 
B.C. Italian Folk Society, Council may wish to adopt Alternative 
#2 which allows for the proposal of the B.C. Italian Folk Society 
to proceed while leaving considerable flexibility for developing 
housing on the remaining 5.5 acres. In this regard. Council's 
attention is directed to the attached correspondence (Appendix IV) 
concerning the 3 acre site for the B.C. Italian Folk Society, 
in which a price is recommended by the Mayor's ad hoc committee 
on the matter . 

The Director of Finance and the Supervisor of Property & Insurance 
report as follows: 

"Until receipt of City Planning Department memo of March 21st, 1975, 
the Property and Insurance Office was not informed of the potential 
alternative locations for the proposed three-acre site for the 
Community Centre, and have therefore not had a reasonable opportunity 
to prepare estimated market values for Council's information. As 
stated in the Director of Planning Report, the soil conditions vary 
greatly, and consequently so will the estimated selling price on 
each site. 

The property is currently zoned RS-1, One Family Dwelling District. 
Under Proposal 3, it is noted that the Community Centre site is 
situated so as to leave a narrow portion of land at its south 
boundary, which strip could not readily be developed as Single 
Family lots in the event rezoning from RS-1 was refused, and we 
would therefore not endorse Proposal 3. 

If Council agrees to a price of $100,000.00 per acre, then we would 
suggest it would be most appropriate that alternative 2 be offered, 
and that it be on the basis that there be no further reduction in 
sale price because of poor soil conditions. 

It should be noted that another Italian Community Group is asking 
for land at a reduced price in the Thunderbird Neighbourhood and 
in a report to the Planning and Development Committee the Planning 
Department is recommending that two acres be sold to them, subject 
to a price being agreed to by the City. 

On December 3, 1974, City Council established a set of guidelines 
for the determination of City capital contributions for non-profit 
organizations in the provision of community facilities by these 
organizations (Refer to Appendix V) . These guidelines would appear 
to require that the non-profit organization agree to certain conditions 
(probably a formal written agreement) . Council may wish to refer to 
these guidelines while dealing with this matter. 


RECOMMENDATIONS ; 

The Director of Planning RECOMMENDS that: 

1. Council endorse Alternative 2 of Appendix III of this report, 
with the matter of the form of development on the remaining 
5.5 acres of city-owned land to be discussed with residents 
at a future meeting of the Planning and Development Committee 
in the community. 

2, The B.C. Italian Folk Society be offered a 3.0 acre parcel of 
land as outlined in Alternative 2, Appendix III of this report, 
for so long as the site is used for the purpose ir.tcndec" ar.r' 
set out in this renort with the City reserving unto itself 

a possibility of reverter, subject to the following 
conditions : 

(a) A price for the site to be agreed upon by the City and 
the B.C. Italian Folk Society (see correspondance attached 
as Appendix IV) 

(b) The B.C. Italian Folk Society to make application to rezone 
the 3.0 acre site to permit the development of an 
Italian cultural and recreational centre, and to commence 
development within one year of receipt of rezoning 

(c) The B.C. Italian Folk Society to enter into agreements with 
the City or the Greater Vancouver Sewerage and Drainage 
District as required with respect to bulkheads, easements, 
walkways, etc. 


cont'd 
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MANAGER'S AND OTHER REPORTS (cont'd) 

Beaconsfield Park Area - Development 
Proposal (continued) 

(d) The B.C. Italian Folk Society to obtain a Development 
Permit and the date of sale to be 120 days from the date 
of Council's approval of the sale or the date of issuance 
of the permit, whichever is the sooner. 

(e) Arrangements for the removal or relocation of the gas 
anode bed on the easterly portion of the site, if required, 
to be the responsibility of the B.C. Italian Folk Society. 

The City Manager submits the foregoing report of the Director of 
Planning and the Director of Finance and the Supervisor of 
Property and Insurance for the CONSIDERATION of the City Council." 

MOVED by Aid. Harcourt, 

THAT the foregoing recommendations of the Director of Planning 
be approved after amendment to recommendation 2(a) as follows: 

"2(a) The price for the site to be $100,000 per acre as 
per the Mayor's letter dated March 21, 1975 
(attached to the report as Appendix IV (a)) with 
such reduction as may be necessary re piling costs." 

FURTHER THAT the following be added as condition (f ) : 

" (f ) The Society enter into an agreement with the City, 
undertaking to comply with the guidelines attached 
to the foregoing report as Appendix V. " 

- CARRIED 

(Alderman Marzari opposed) 

(Appendices referred to on 
file in City Clerk's Office) 

C. Clients' Committee: 
Orpheum Theatre 

The Council noted the following report dated April 3, 1975, 
from Alderman Bowers as the Orpheum Theatre representative: 

" During 1974, City Council was assisted in its decisions on the 
Orpheum Theatre by a Clients' Committee, consisting of 

Ex-Ald. G. Massey, Chairman 

Mr. I. Dobbin 

Mr. D. Talney 

Mr. R. Nelson 

Mr. M. Allerton 

Mr. G. McCance 

Mr. A. Langley 

and representatives of the Architects, 
Thompson, Berwick, Pratt & Partners 


The Committee worked out a plan of renovations that reconciled the 
interests of the various parties. The Plan was accepted by Council 
on December 17, 1974, and the Vancouver Symphony Society have since • 
indicated to the Federal Government that it meets their requirements. 
(This had been a condition of the Federal grant for the Orpheum.) 

It is RECOA/WENDED that the Clients Committee be now disbanded, 
and that Council thank the members for their valuable contributions. 

There will, however, be a need for a small committee to represent 
the owner (the City) in the technical details of the implementation, and 
to make representat ions_ to Council where necessary. 


cent ' d. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

F. Report of Standing Committee 
on Finance, July 9^ 1970 

The Council received the report of the Standing 
on Finance dated July 9, 1970, dealing with proposed 
licenses on hotel and motel guest room accommodation, 
certain recommendations are set out. 

MOVED by Aid. Wilson, 

THAT a copy of this Standing Committee report, together with 
the draft by-law in connection with the matter, be submitted to 
the hotel and motel industry with the advice that any submissions 
must be made to the City Council within thirty days, following 
which the by-law will receive the Council's consideration. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Calder, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid. Calder, 
SECONDED by Aid. Sweeney, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOTIONS 

1. Appointment of Officer: 
Fire Marshal Act 


MOVED by Aid. Phillips, 
SECONDED by Aid. Sweeney, 

THAT WHEREAS pursuant to the provisions of Clause (a) of 
subsection (1) of Section 30 of the "Fire Marshal Act", R.S.B.C. 
1960, Chapter 148, the Council of the City of Vancouver is 
empowered to authorize persons to exercise all of the powers 
conferred upon the Chief of the Fire Department under Part II of 
the said Act; 

AND WHEREAS pursuant to the section aforesaid such persons 
are designated as "officers" for the purposes of Part II of the 
said Act; 

AND WHEREAS the Council deems it expedient that the persons 
hereinafter named be so authorized; 

RESOLVED that the person named herein be and the same is 
hereby authorized to exercise all of the powers of the Chief of 
the Fire Department conferred upon him under Part II of the "Fire 
Marshal Act", R.S.B.C. 1960, Chapter 148: 

Fire Warden Donald Salter Badge No. 961 

so long as the above-named person is a member of the Vancouver 
Fire Department. 


Committee 
increase in 
in which 


- CARRIED 
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Clients' Committee: Orpheum 
Theatre (continued) 


I RECOA/WEND that a Building Committee be established for this purpose, 
consisting of 

1. (Chairman:) Manager of Civic Theatres (Ian Dobbin) or designave 

2. Supervisor of Construction and Maintenance (Art Langley) or designate 

3. Representative of the Vancouver Symphony Orchestry (Doug Kent or alt.) 
A-'. past-Chairman of Clients' Committee (Geoffrey Massey; Alt. Aid. Bowers) 

INFOR/WATION 

To help raise money for the renovations, another Orpheum Lottery has 
been authorized. Ticket sales will corrvnence before the end of April, and the 
winners will be decided by a horse race on August 9. " 


MOVED by Aid. Bowers, 

THAT the recommendations of Alderman Bowers contained in the 
foregoing report be approved and the matter of another Orpheum Lottery 
be received for information. _ CARRIED UNANIMOUSLY 


D. Grant to the Point Grey 
Minor Hockey Association 

Under date of April 7, 1975, Alderman Bowers submitted the 
following report: 

At Its meeting of December 17, 1974, Council unanimously passed the 
following two motions: 

THAT Council ensure for the 1975-76 season the cost to the Point Grey 
Minor Hockey Association for ice rental at economic hours will be 
no more than that charged other clubs using city ice 

"""^ THAT U.B.C. Authorities be asked to reconsider their rateo for Ice rental 
of the Thunderbird Arena for 1975, or until a new ice rink is 
constructed on the west side of the city. 


At the time I offered to investigate that situation and to report to 
Council on the appropriate grant to the Association to implement the undertaking 
given them. This is my report on the matter. 

I. I have met with representatives of the Thunderbird Winter Sports Centre 
and reviewed their rate structure. It became quite clear that the rates they 
proposed to charge the Association were not designed to subsidize UBC student 
skating. The rates are somewhat less than those charged by city rinks for 
commerc ia I . renta I . The Thunderbird Centre is not willing to continue the 
subsidies of Point Grey Minor League Hockey. Their brief to this effect is 
on file in the City Clerk's office. 

2. I have ascertained that the Parks Board will charge Minor League teams 
$12 per hour in the coming season, up from $11 for the past year. 

3. I have reviewed the amount of ice-time, both in prime and ncn-prime hours, 
requested by the Point Grey Club, and compared it with that available to other 
city clubs. The closest club for comparison, in terms of the number of 
players and the concentration on hockey rather than free skating is Grandview. 
They are allocated 43i hours a week (and would clearly like more ice-tirne if 

they cou Id get it.) 

Point Grey used to book 43 hours, but increased this to 51 in 1974. 
It seems to me inequitable for the city to subsidize them for the full 51 hours, 
since this would put them into a more favourable position than other city clubs. 


In view of the above, I suggest the grant to the Point Grey Club be 
calculated as follows:- 

Average hourly rental charged by Thunderbird Cf'ntre = $ 27.94 per hour 
Hourly rental charged by Parks Board in coming season 12.00 per hour 

Difference 15.94 

Subsidy required for 43i hours/week x 26 weeks = $ 17,926 

If the Point Grey Club wishes to continue to use 51 hours per week, the extra time 
will have to be paid for in its entirety, without city subsidy. 

The subsidy will be required for this one season only, since the 
Connaught ice rink should be available for the fall of 1976. 

RECOmMENDAT I ON 

THAT Council award a grant of $ 17,926 to the Point Grey Minor Hockey Association, 
to reduce their costs of renting ice-time at the Thunderbird Arena for the 
1975-76 season. 


MOVED by Aid. Bowers, 

THAT the recommendation contained in the foregoing report 
be approved. 


- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 


Regular Council, April 8, 1975 

MANAGER'S AND OTHER REPORTS (cont'd) 


E. Proposed Amendment to the 
Harbour Headline - False 
Creek 


The City Manager under date of April 4, 1975, submitted the 
following report: 

" The City Manager has received the following report from the Development 
Consultant, the Director of Planning and the City Engineer: 

'City Council on February 18, 1975, approved a plan to amend the Harbour 
Headline in False Creek and authorized the City Engineer to make application 
to the National Harbours Board accordingly. 

During continued discussions with property owners in the False Creek 
basin. Central Mortgage and Housing Corporation , the owners of Granville IsJand, 
have indicated that a change in the City's application, as outlined in 
Plan LB342A, will protect the interests of their tenants and preserve their 
planning options for redevelopment of Granville Island. C.M.H.C, has 
requested that the Harbour Headline remain in the cove which exists to the 
south and east of Granville Island with only minor amendments in this area 
correcting the .Headline beyond City and C.M.H.C. owned properties. 

A review by the Developiaent Consultant indicates that this change, 
requested by C.M.H.C, will not affect development plans in Area 6. 

It is recommended that the proposed amendment to the Harbour Headline 
in False Creek be changed as illustrated on Plan LB342A which supersedes 
Plan LB 342." 

The City Manager RECOMMENDS that the above report of the City Engineer 
be approved. 

MOVED by Aid. Harcourt, 

THAT the recommendation of the City Manager contained in the 
foregoing report be approved. 

- CARRIED 
(Aldermen Boyce and Kennedy opposed) 

F. Request for Continuation of Use of Fire 
Warden 'Task Force' to Upgrade Existing 
Hotels within the City 

The City Manager under date of March 20, 19 75, submitted 
the following report: 

city Council at its meeting of December 18, 1973, approved the 
recommendation of the Board of Administration contained in the 
report of the Board of Administration, Finance Matters, dated 
December 14, 1973, dealing with the establishment of a "Task 
Force" using four (4) Fire Wardens to upgrade hotels in the 
"Skid Road" area. 

The recommendations in the report of December 14, 1973 were as 
follows:- 

(a) This report be adopted and the program implemented by the 
Fire Chief and the Medical Health Officer immediately. 

(b) The Medical Health Officer and other Department Heads 
concerned prepare a pamphlet outlining Bylaw requirements: 
such pamphlet to be distributed to the owners and operators. 

(c) Four Fire Wardens be assigned to the task and two additional 
Fire Warden positions be established effective when filled. 

(d) Authority be granted for expenditure of necessary funds prior 
to approval of the 1974 budget. 

(e) The Director of Personnel Services recommend the classification 
of the positions to the , Board of Administration for approval. 

(f) The program to be reviewed in April, 1975, and when completed, 
the three positions established by this report to be abolished. 
The manning strength of the Fire Department to be adjusted by 
recruitment and the incumbent of Clerk Typist position to be 
given priority in another suitable available position. 

The Fire Chief submits the following progress report and recommendation. 

This program has been very successful in the "Skid Road" area and on 
the instructions of the Standing Committee of Council on Housing has 
been expanded to cover the larger "Core Area" of the City. 


cont ' d. 
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Request for Continuation of Use of Fire 
Warden 'Task Force' to Upgrade Existing 
Hotels within the City (continued) 

Boundaries of the "Skid Road" area extend from Cambie Street to 
Campbell Avenue and from Keefer Street to Burrard Inlet and including 
a portion of Main Street to Station Street and Gore Avenue and 
Dunlevy Avenue south to Prior Street. 


The larger "Core Area" extends from Burrard Street to Clark Drive and 
from Broadway to Burrard Inlet. 

Progress made in the "Core Area" and the "Skid Road" area is as follows: 

TOTAL "CORE AREA" PLUS 
SKID RO A D ONLY "SKID ROAD" 

Hotels - Completed or comply 
with Bylaw: 64 112 

Contracts signed/or in progress 
of completion: 50 87 

Awaiting trial as a result of 
prosecution: 14 24 

Hotels prosecuted - have not 
complied and require follow- 
up for compliance or further 

prosecution: 5 11 

Vacated rather than comply with 
Bylaw: 13 20 

Held pending appeals to Housing 
Committee: 4 6 

Hotels under 20 rooms: 7 20 

Orders outstanding: 3 68 

Hotels outside Core Area: - 5 

160 353 

It is clear from the above statistics that there remains to be 
completed approximately 50% of the Skid Road area and approximately 
65% of the combined Skid Road and Core Area. This will probably 
be accomplished within another year as estimated in the original 
report of December 18, 1973. However, the budget appropriation 
to retain this "task force" was deleted from the 1975 operating 
budget during budget review pending this review by Council. 

Costs removed from the budget and required to retain the task force 
for the remainder of 1975 are as follows:- 

2 - Fire Wardens and 1 Clerk Typist I $ 20,000 

Mileage Allowance 1,500 

$ 21,500 


In addition to the progress outlined, the balance of the City must be 
dealt with. It is anticipated there will be further upgrading required 
in the City of existing office buildings. This is being studied by the 
High-Rise Ccxnmittee set up by the City Manager on instruction from 
Council. 


One point the program has made clear is that the progress made since 
January 1, 1974, would not have been possible without the use of the 
"Task Force". This work requires a degree of expertise by the 
Inspectors involved to deal with the structural problems peculiar 
to this program, in order that they may assist owners to make use 
of the various alternatives available under the Bylaw. 


cont'd. 
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MANAGER'S AND OTHER REPORTS (cont'd) 

Request for Continuation of Use of Fire 
Warden 'Task Force' to Upgrade Existing 
Hotels within the City (continued) 

In view of " the Task Force's progress so far, the Fire Chief 
recommends: 

1 . Funds be provided for the Task Force to continue from April 1 - 
December 31, 1975, the remainder of the two year period 
originally approved . 

2. The Task Force continue for a further year through 1976 to 
continue the upgrading and anticipated future requirements 
of the program. 

3. That the program and three positions be reviewed in December 1976. 

Your City Manager RECOMMENDS the above recommendations of the Fire 
Chief be approved. 


MOVED by Aid. Harcourt, 

THAT the recommendation of the City Manager contained in the 
foregoing report be approved. 

- CARRIED UNANIMOUSLY 

G. Parking Exemption Permits 

The City Manager under date of April 1, 1975, submitted the 
following report: 

"The City of Vancouver issues parking exemption permits for civic staff 
vho use their cars for civic purposes. The exemption system provides a simple 
method of handling the parking meter fee rather than go through a process of 
refunding employees for minor expenditures. The system has been expanded to 
include exemption from parking time limits and in specific cases from the 
restrictions on stopping in lanes and on bridges. This latter exemption is 
provided to cover cases where the employee must stop and/or park in lanes or 
on bridges in order to carry out Inspection of works and activities adjacent 
thereto. Incliided, but not restricted to the above, is inspection of buildings, 
structures, pavements and utility installations. 

Most of the employees who have received exen^Jtion permits are based outside 
of the downtown core. It is felt, therefore, that the issuance of City permits 
does not violate the basic premise of parking regulations for, in most instances, 
the period in which the employee's car is parked while on civic business is 
relatively short. It is conceivable however, that if the privilege is extended 
to outside agencies, the exemptions could be used for all-day parking, thereby 
defeating the purpose of parking time limits and reducing the turnover rate which 
we are trying to increase. 

Vehicles exempted from parking meters and parking time limits are Identified 
with a set of decals affixed to the left and the right no-draft windows, or, where 
no-draft windows do not exist, to the lower left and right hand corners of the 
windshield. These decals are valid indefinitely, and must be returned when the 
holder sells his car or no longer needs the decals. For City staff members who 
require extra exemptions (lane parking and bridge parking), cards are issued with 
the exemption typed on. Both the decals and cards are issued fi-ee of charge. 

Prior to 1964^ the exemption policies of the City allowed exemptions for many 
agencies in the Provincial and Federal Governments. The total system had grown 
to a considerable size and required substantial administration. In addition, a 
significant loss of revenue to the City occurred. Following a review of the matter. 
City Council discontinued the system and provided exemptions only for vehicles used 
by City employees on City business, and for vehicles used in the transportation of 
a severely handicapped person in special cases of need. However, the question of 
permits for senior Governments has now arisen again as a result of the takeover by 
the Province of certain previously civic functions. The issue has been raised 
specifically by the Director of Personnel Services of the Vancouver Resources Board 
who has written to the Aldermanic members of the Resoxirces Board, and by the 
Assessment Commissioner. In addition, requests have been received from the Native 
Courtworkers and Counselling Association of B.C., a social service organization funded 
by the Provincial and Federal Governments, and from the Board of School Trustees. 

The options with respect to this policy are: 

1) Maintain the present policy of restricting exenptions to City personnel 
on City business. This system provides the substantial advantage of 
keeping the total volume of exemptions within manageable limits and 
avoids the loss in meter revenue which would result, as well as the 
potential abuse of the system if the exemptions are widely distributed. 
Turnover of critical downtown spaces would be reduced by 
abuse. It seems difficult to distinguish between Provincial agencies 
recently taken over by the Province from those which have been operated 
by the Province for some time, and it is quite probable that many further 
requests for exenptions would arise from other Provincial organizations 
if the City continued to provide exemptions for staff involved in Social 
Welfare and Assessment functions that are now Provincial. 


cont ' d. 
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MANAGER'S AND OTHER REPORTS (cont'd) 


Parking Exemption Permits 
(continued) 


2) &!Q>and the system to provide for exemptions for cars used by 

Provincial and Federal government employees on government business. 
This would permit the City to provide this service for agencies such 
as Welfare and Assessment, which have a substantial involvement and 
requirement for such permits within the City. This proposal, of 
course, has the negative implication of possible significant expansion 
of the system. If this system is considered it would seem appropriate 
to charge a fee to the senior governments to cover the cost of 
administering the exemption system and the estimated loss of meter 
revenue. This fee would also serve as a control on the total number 
of permits requested. A fee of $50.00 per year per exemption would 
be considered appropriate. The exemption decals to be limited to a 
time period of one hour and to be differentiated from City employees 
, and the handicapped by their own colour. 

If Council adopts option No. 2 of the above, the fee will be set at $50.00 
per exemption per year. 

The City Manager submits the matter to Council for CONSIDERATION.'' 


MOVED by Aid. Bowers, 

THAT option 2 as detailed in the foregoing report of the City 
Manager be adopted and therefore the fee be set at $50.00 per 
exemption per year. 

- CARRIED 

(Alderman Kennedy opposed) 


I. Joint Report of Standing Committees ■; 
on Community Services and Housing & ' 
Environment, March 18, 1975 

Further Consideration of Resolutions of the 
Community Services and Housing & Environment 
Committees passed at a Joint Meeting, Wednesday, 
February 19, 1975 (Clause 1) 

MOVED by Aid. Rankin 

THAT recommendations I and II of the Committee, contained in 
this clause, be approved. ' 

- CARRIED UNANIMOUSLY 

Alderman Rankin requested and received permission to withdraw 
recommendation III of the Committee, contained in this clause. 

MOVED by Aid. Rankin 

THAT the comments of the Committee contained in section IV of 
this clause, be received for information. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Rankin 

THAT recommendation V of the Committee contained in this clause, 
be approved . 

- CARRIED UNANIMOUSLY' 
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Joint Report of Standing Coinmittees 
on Community Services & Housing & 
Environment, March 18,1975. (Cont'd) 

Further Consideration of Resolutions of the 
Community Services and Housing & Environment 
Committees passed at a Joint Meeting, Wednesday 
February 19, 1975 (Clause 1) (Cont'd) 

MOVED by Aid. Rankin 

THAT recommendation VI of the Committee, contained in this clause, 
be approved, after amendment to read as follows: 

"THAT $2.7 million from the residue of the monies received 
from the Provincial Government for the Courthouse Building 
be appropriated for housing in the Downtown Eastside area". 

- LOST 

(Aid. Bird, Bowers, Kennedy, Sweeney and Volrich opposed) 
(Underlining denotes 
Amendment . ) 

Council recessed at 4.00 p.m. and after an 'In 
Camera' meeting in the Mayor's Office, reconvened 
in Open Council in the Council Chamber at 5.05 p.m. 


Further Consideration of Resolutions of 
the Community Services and Housing & Environment 
Committees passed at a Joint Meeting, Wednesday 
February 19, 1975 . (Clause 1) (Cont'd) 

MOVED by Aid. Rankin 

THAT the comments of the Committee contained in Section VII 
of this clause, be received for information. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Rankin 

THAT recommendation VIII of the Committee, contained in this 
clause, be approved. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Rankin 

THAT recommendation IX contained in this clause, be approved 
after amendment to read as follows: 

"THAT owners of lodging houses and hotels in the Downtown 
Eastside area, both full and vacant, be requested to 
appear before the Housing and Environment Committee to 
explain why they have not conformed to by-law requirements, 
and to determine, in appropriate cases , if they would be 
interested in leasing their premises to either the City or 
other non-profit organization on a long term basis." 

(Underlining denotes - CARRIED UNANIMOUSLY 

amendment . ) 


AMENDED 
SEE PAGsSffZ. 
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Further Consideration of Resolutions of the 
Community Services and Housing & Environment 
Committees passed at a Joint Meeting, Wednesday 
February 19, 1975 (Clause 1) (Cont'd) 

MOVED by Aid. Rankin 

THAT recommendation X (A) (B) (C) and (E) of the Committee, 
contained in this clause, be approved. 

- CARRIED UNANIMOUSLY 


MOVED by Aid . Rankin 

THAT recommendation X (D) of the Committee, contained in this 
clause, be approved, after amendment to read as follows: 

"THAT Council approve a City expenditure of 25% of the 
required rental subsidy for a six month period per 
individual , to match the Provincial Government's share 
of 75% for people in the Downtown Eastside Area dislocated 
due to by-law enforcement. (Total subsidy not to exceed 
$90,000) " 

- CARRIED UNANIMOUSLY 

(Underlining denotes 
amendment . ) 

MOVED by Aid. Rankin 

THAT recommendation XI of the Committee, contained in this 
clause, be approved. 

- CARRIED UNANIMOUSLY 


II. Report of Standing Committee 
on Finance & Administration, 
March 20, 1975 


The Council considered this report which contains three , 
Clauses identified as follows: 

CI. 1: Five Year Plan - Park Board 

CI. 2: Third Floor Renovations - City Hall 

CI. 3: Student Summer Employment - 'SWIM 75' 

The Council took action as follows: 

Five Year Plan - Park Board 
(Clause 1) 

MOVED by Aid . Sweeney 

THAT the comments of the Committee, contained in this clause, 
be received for information. 

- CARRIED UNANIMOUSLY 

Third Floor Renovations - 
City Hall . (Clause 2 ) 

MOVED by Aid. Bowers 

THAT the recommendation of the Committee, contained in this 
clause, be approved. 

- CARRIED UNANIMOUSLY 
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MANAGER'S AND OTHER REPORTS ( Cont ' d ) 

Report of Standing Committee 
on Finance and Administration 
March 20, 1975. (Cont'd) 

Student Summer Employment - 
' SWIM 75 ' . (Clause 3) 


MOVED by Aid . Sweeney 

THAT the comments of the Committee, contained in this clause, 
be received for information. 

- CARRIED UNANIMOUSLY 


III. Report of Standing Committee 
on Community Services, 
March 20, 1975 

The Council considered this report which contains five 
Clauses identified as follows: 


CI, 
CI, 
CI, 
CI, 


CI. 5 


Canada Safeway Development - 41st and Dunbar 
Neighbourhood Pub - 7619 Nanaimo Street 
Neighbourhood Pub - 447 3 West 10th Avenue 
Nasaika Lodge Communications Committee - 
Programs for Native People 
Pofi Bar - 1716 Charles Street 


The Council took action as follows: 


Clauses 1-4 inclusive. 


MOVED by Aid . Rankin 

THAT the recommendation of the Committee, contained in clause 1 
be approved, and Clauses 2, 3 and 4 of this report be received for 
information . 

- CARRIED UNANIMOUSLY 

Pofi Bar - 1716 Charles Street. ' 
(Clause 5) ' 


MOVED by Aid. Rankin 

THAT the recommendation of the Committee contained in this 
clause be approved, after amendment to read as follows: 

"THAT if, within 30 days, the entrance to the Pofi Bar, 
1716 Charles Street, is not relocated to Commercial 
Drive, the Committee recommends that Council recruest 
Mr. Bresciani to appear before Council to show cause 
why his business license should not be revoked . " 


- CARRIED UNANIMOUSLY 


(Underlining denotes 
amendment . ) 


Council noted that requests to appear as delegations on the 
above matter had been received from Mrs D. Wooton, and Forbes, 
Nielsen and Perrick, Solicitors. 


MOVED by Aid. Rankin 

THAT the requests from Mrs D. Wootton, and Forbes, Nielsen and 
Perrick, Solicitors, to appear as delegations be approved and 
arrangements left with the City Clerk. 

- CARRIED UNANIMOUSLY 


Regular Council, April 8, 1975 . . . . . 20 

MANAGER'S AND OTHER REPORTS (Cont'd) 


IV. Report of Standing Coininittee 
on Planning and Development, 
March 20, 1975 


The Council considered this report which contains three 
Clauses identified as follows: 


CI. 1(A) Beautif ication Projects 

(B) Heritage Matters 

CI. 2: Langara Citizens' Committee 

CI. 3: Fairview Area Planning 

The Council took action as follows: 


Beautif ication Projects (A) 
Heritage Matters. (B) 
(Clause 1) 

MOVED by Aid . Bowers 

THAT the resolutions of the Committee contained in parts (A) 
and (B) of this Clause be received for information. 

- CARRIED UNANIMOUSLY 


Langara Citizens ' Committee 
(Clause 2) 

MOVED by Aid . Bowers 

THAT the recommendation of the 
Clause, be approved. 


Committee contained in this 

- CARRIED UNANIMOUSLY 


Fairview Area planning 
(Clause 3) 

Mr. D. Cornejo, Fairview Planner addressed Council specifically 
on recommendations (i) (ii) and (iv) of the Committee's report, and 
guidelines (1) (2) (3) (4) and (5) in Appendix II of the Committee's 
report. , 

Mr. Neil J. Pelman, Acting Chairman, Fairview Slopes Planning, 
Committee also addressed Council and filed a brief requesting Council 
to adopt the Interim Development Control Guidelines prepared by the 
Planning Department and to re-affirm their support for the Fairview 
Planning Committee. 

council also had for consideration a communication from the 
Vancouver Heritage Advisory Committee putting forward suggestions 
re conservation of the heritage character of the Fairview Slopes 
area and delineating a number of buildings which the Committee 
will recommend be designated as heritage buildings. 

MOVED by Aid. Rankin 

THAT recommendation A(ii) of the Committee be approved, after 
amendment to read as follows: 

"Where new development involves the displacement of older 
persons, a family with children, or results in extreme 
hardship to tenants with approximately 3 or more years' 
residence, ensure that the developer complies with the 
provisions of the Provincial Landlord & Tenant Act and where 
displacements are caused by renovations, developers be required 
to comply with the same provisions of this Act . 


(Underlining denotes 
amendment . ) 


- CARRIED UNANIMOUSLY 
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Fairview Area Planning 
(Clause 3 ) (Cont ' d) 

MOVED by Aid. Hartourt 

THAT recommendation A(iv) of the Committee be approved, after 
amendment to read as follows: 

"Discourage development which involves the demolition of 
buildings listed in categories 1 and 2 in the Planning 
Department study 'Fairview Slopes Building Heritage' and 
encourage the retention of the buildings which are of 
importance to the City for architectural, cultural and/or 
historical reasons as listed in category 2 of the Planning 
Dppartment study 'Fairview Slopes Building Heritage' by 
approving rehabilitation, alterations and additions to 
those buildings to increase their livability, and also by 
allowing infill development to take place on those properties " 

- CARRIED 

(Aid. Bird, Bowers, Boyce , Kennedy and Sweeney opposed) 

(Underlining denotes 
amendment . ) 


MOVED by Aid . Bowers 

THAT recommendation A (i) (iii) (v) (vi) (vii) and (viii) of 
the Committee, contained in this clause, be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers, 

THAT recommendation ' C ' of the Committee, contained in this clause 
be approved . 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Cowie 

THAT thfe Fairview Planning Committee review the buildings 
contained in category 2 in the Planning Department study 'Fairview 
Slopes Building Heritage' and report back to Council within two 
months on proposed amendments to the list of buildings in this , 
category . 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Bowers 

THAT the letter from the Vancouver Heritage Advisory Committee 
be received. 

- CARRIED UNANIMOUSLY 


TERMS OF REFERENCE 
Fairview Planning Committee 

Alderman Bowers submitted, for 
proposed Terms of Reference for the 

MOVED by Aid . Bowers 

THAT the Terms of Reference for 
be approved . 

(Terms of Reference 
on file in City 
Clerk's office.) 


Council's consideration, 
Fairview Planning Committee . ' 

the Fairview Planning Committee, 
- CARRIED UNANIMOUSLY 
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MOTIONS (cont'd) 

2 . Centennial Projects 

At a previous meeting Alderman Phillips submitted a proposed 
motion, seconded this day by Alderman Calder, respecting Centennial 
projects and with the Council's permission changed the wording 
whereby the motion now reads as follows: 

MOVED by Aid. Phillips, 
SECONDED by Aid. Calder, 

THAT interested civic groups and individuals be invited to 
submit to the City, suggestions for Centennial projects. 

(His Worship advised no further action needed) - CARRIED 

3 . Centennial Project 

On July 14th, Notice was given of the following motion which 
was further considered at this time. 

MOVED by Aid. Broome, 
SECONDED by Aid. Bird, 

THAT the 1971 B.C. Centennial Project be the construction 
of an addition to the Vancouver Centennial Museum to house the 
City archives, to be known as the Major Matthews Pavilion, and to 
incorporate, if financially feasible, additional storage space 
for the museum. 

(deferred) 

It was agreed that the motion submitted by Alderman Broome 
and Alderman Bird in respect of a particular Centennial project, 
be deferred to the next meeting of the Council when Alderman 
Broome is expected to be present. 


4. Bicycle Paths in City 

On July 14th Notice was given of the following motion by 
Alderman Phillips, seconded this day by Alderman Linnell : 

MOVED by Aid. Phillips, 
SECONDED by Aid. Linnell, 

THAT WHEREAS bicycling is becoming increasingly popular in 
Vancouver and, 

WHEREAS bicycles often conflict with pedestrians on the walk 
around Stanley Park because there are inadequate separate bicycle 
paths ; 

THEREFORE BE IT RESOLVED TliAT the City, along with the Park 
Board, embark on a program of creating separate bicycle and foot 
paths eventually extending completely around our waterfront area, 
where possible, from the Fraser River, including False Creek 
around Stanley Park to the Burrard Inlet. 

(ref erred) 

MOVED by Aid. Linnell, 
SECONDED by Aid. Rankin, 

THAT the above motion be referred to the Park Board. 

- CARRIED 

(Alderman Adams is recorded in the negative) 
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V. Report of Standing Committee 
on Finance & Administration, 
March 26, 1975 

The Council considered this report which contains four 
Clauses identified as follows: 

Greater Vancouver Convention & Visitors' 
Bureau - Grant Request 

19 75 Cultural Grants - Pier One Puppet Theatre 
Student Summer Employment - 'SWIM 75' 
Sea Festival - Grant Request 

The Council took action as follows: 

Greater Vancouver Convention & Visitors ' 
Bureau - Grant Request. (Clause 1) 

MOVED by Aid. Rankin 

THAT recommendation (a) of the Committee, contained in this 
clause be amended by deletion of the following: 

"and consideration be given to supplementary funding 
once the City revenues are established for 1975." 

- LOST 

(Aid. Bird, Bowers, Cowie, Kennedy, Sweeney, Volrich 
and the Mayor opposed) 

MOVED by Aid. Volrich 

THAT recommendations (a) and (b) of the Committee contained in 
this clause, be approved. 

- CARRIED BY THE 

REQUIRED MAJORITY. 

(Aid. Boyce opposed) 


1975 Cultural Grants - ! 
Pier One Puppet Theatre (Clause 2) 

i 

Alderman Bowers reported that, as requested by the Committee, 
he had contacted the owners of the building in an endeavour to obtain 
from them a matching grant with the City on this matter. However, 
the owners of the building were unwilling to agree to this proposal. 

MOVED by Aid. Rankin 

THAT the City approve a grant of $2,000 to the Pier One Puppet 
Theatre, being the cost of renovations required to 100 Powell Street. 

- LOST - NOT HAVING 

THE REQUIRED MAJORITY. 
(Aid. Bird, Bowers, Harcourt and Volrich opposed) 

Clauses 3 and 4 . 

MOVED by Aid. Volrich 

THAT the resolutions of the Committee, contained in Clause 3 of 
this report, be received for information, and the recommendation 
of the Committee contained in Clause 4, be approved. 


CI. 1: 

CI. 2 : 

CI. 3: 

CI. 4: 


- CARRIED UNANIMOUSLY 
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VI. Report of Standing Committee 
on Housing and Environment, 
March 27, 1975 

The Council considered this report which contains ten 
Clauses identified as follows: 


CI. 
CI. 
CI. 

CI. 
CI. 
CI. 
CI. 
CI. 
CI. 
CI. 


1 
2 
3 

4 
5 
6 
7 
8 
9 
10 


Collingwood United Church - Housing Project 
Housing Progress Report 

Chairman's Report - Housing and Environment 

Committee Progress and Future Goals 

Lodging House By-law Enforcement Progress 

Lodging House Manual 

Fire By-law Enforcement Progress 

Fire By-law Appeals 

Housing Relocation 

Airport Planning Committee 

G.V.R.D. Noise Control By-law. 


The Council took action as follows: 
Clauses 1 to 10 inclusive . 

MOVED by Aid. Harcourt 

THAT Clause 1 be received for information, and the recommendations 
of the Committee contained in clauses 2, 3, 4, 5, 6, 7, 8, 9 and 10 
be approved . 

- CARRIED UNANIMOUSLY 

(Recommendation D in Clause 8 was CARRIED BY THE 

REQUIRED MAJORITY.) 


VII. Report of Standing Committee 
on Community Services, 
March 27, 1975 


Cedar Cottage-Kensington Youth Services 
Committee - Request for Continuation of 
Funding (Clause 1) 


MOVED by Aid. Rankin 

THAT the recommendations of the Committee, contained in this 
clause, be approved. 

- CARRIED UNANIMOUSLY 
(Recommendation 1 was CARRIED BY THE REQUIRED MAJORITY.) 


VIII. Report of Vehicles for Hire 
Board, March 19, 1975 . 

Issuance of Additional Taxi 
Licenses (Clause 1) 

Council noted delegation requests from the Vancouver Taxi-Cab 
Owners' Association and the Greater Vancouver Taxi Drivers' and 
Employees' Association. 

MOVED by Aid. Rankin 

THAT consideration of this report be deferred pending the 
hearing of delegations on the matter; arrangements to be left with 
the City Clerk. 

- CARRIED UNANIMOUSLY 
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IX . Report of Special Committee 

re Langara, March 27, 1975 . 

MOVED by Aid , Harcourt 

THAT consideration of this report be deferred to the next 
Council Meeting on April 15, 1975, 

- CARRIED UNANIMOUSLY 


X, Report of Standing Committee 
on Planning and Development, 
April 3, 1975 

Cedar Cottage Neighbourhood Improvement 
Program - Boundary Alterations (Clause 1) 

MOVED by Aid. Bowers 

THAT the recommendation of the Committee, contained in this 
clause, be approved, 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid, Bowers 

THAT the Committee of the Whole rise and report, 

- CARRIED UNANIMOUSLY 

MOVED by Aid, Bowers 
SECONDED by Aid, Bird 

THAT the report of the Committee of the Whole be adopted, 

- CARRIED UNANIMOUSLY 


MOTIONS 

A, School Collector Sidewalk - 
Norquay Street, South Side 
from Clarendon Street to the 
lane East of Gothard Street . 

MOVED by Alderman Bird 
SECONDED by Alderman Sweeney 

THAT UIIFRFAS a proposed project for the construction 
a Portland cement concrete sidewalk, five feet in width, on 
the South side of Norquay Street from Clarendon Street to the 
lane East of Gothard Street, V7as recommended by the City 
Manager on 9 August, 1974, and approved by Council on 13 
August, 197 4; 

AND T'THEREAS the said project was advanced as a local 
improvement on the initiative principle to a Court of Revision 
on 31 October, 1974, and was defeated; 

AND WHEREAS it is hereby declared that it is necessary 
in the public interest that the said sidev^alk be constructed on 
the South side of the said portion of TTorquay Street, v/hich was 
designated by Council as a school collector street on 13 August, 
1974; 


Cont 'd . 
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MOTIONS (Cont'd) 

School Collector Sidewalk - 
Norquay Street, South Side 
from Clarendon Street to the 
lane East of Gothard Street. 


AND VTIIERFAS the Council deems that the said sidewalk 
will specially benefit the real property fronting or abuttinq 
on the said portion of Norquay Street; 

AND WHEREAS the Council may bv authority contained 
in Section 506 of the Vancouver Charter by resolution passed 
by tv;o-thirds of all its members, undertake and carry out the 
construction of the said sidewalk and assess the cosi: therpof 
against the real property so deemed to be specially benefitod 
as a local imi^rovemen t ; 


NOW TI'EPEFORE BE TT RESOLVED that a Portland cement 
concrete sidewalk, five feet in width, toaethor v;ith all other 
necessary and incidental work in connection therewith, be 
constructed on the South side of Norciuay Street from Clarendon 
Street to the lane East of Gothard Street; 


AND BE IT FURTHER RESOLVED that the cost of the con- 
struction of the said sidewalk and all other necessary and 
incidental work in connection therewith be assessed aaainst 
the real property fronting and abuttinq thoroon as a local 
improvement upon the basis provided in By-law No. 361'!, heinq 
the Local Improvement Procedure By-law, subject however to the 
limitations prescribed in the Vancouver Charter aforesaid; 

AND BE TT FURTHER RICSOLVED (-.hat the P)-oportion of 
the cost of the construction of the said sidmi/nll: and all other 
necessarv and incidenLal work in connection therewith to be 
borne by the Citv pursuant to the Local Inp»-ovenent Proccidure 
Py-law and the Vancouver Charter aforesaid, be assumed by tJie 
City and be paid out of the capital funds raised by the .issue 
of debentures upon the general credit of the City a.t large. 


N_OTE_: EIG HT A Fl'T RMATI VE VOTES REQ UIRED I 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY. 


ENQUIRIES AND OTHER MATTERS 

Alderman Kennedy referred to the problems created for 

Garbage Collection citizens by the backlog in garbage 

in the City collections in the City. The City 

Manager advised that, because of 
intervention of statutory holidays 
and labour action by civic employees, 
garbage collection in the City is 
approximately five days behind at 
the moment . 
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ENQUIRIES AND OTHER MATTERS (Cont'd) 


Alderman Sweeney 
P.N.E. Rental Question . 


referred to the City requesting the 
P.N.E. to appoint an arbitrator in 


this matter. He suggested that 
the Mayor seek a meeting with the 
P.N.E. officials in a further 
effort to resolve the rental question 
without going to arbitration. 
Mayor Phillips agreed to so do. 


The Council adjourned 


at approximately 6.40 p.m. 


* 


* 


* 


* 


* 


* 


* 


The foregoing are Minutes of the Regular Council Meeting 
of April 8, 1975, adopted as amended on April 15, 1975. 
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(WORKS - 


1) 


WORKS AND UTILITY MATTERS 


RECOMMENDATIONS : 


1. Special Study - Waterhammer 


The City Manager submits the following report of the City Engineer: 

"To allow for the utilization of less expensive water pipe material and 
to allow for the correct sizing of pressure reducing valves in the water system, 
it is necessary to analyze transient pressure variations in the City's water 
distribution system. Only with recent developments in hydraulics has this 
analysis become feasible. 

The application of the principles of hydraulics for solving transient 
problems, commonly known as waterhammer, in distribution systems requires 
detailed knowledge of hydraulics and in particular of transient pressure wave 
theory. To assist the Water Works Engineering Branch in the development of the 
required analysis techniques, the services of a special consultant in water- 
hammer analysis is required. Funds for the services of a consultant, for the 
collection of design data, for the development of a computer program and for the 
initial trial analysis is estimated to be $18,000. This cost can be recovered 
in the savings realized from the more economic design of the water system. 

Current problems in the operation of the water system, involving waterhammer, 
requires that the proper analysis and application of transient pressure theory be 
applied for an economic solution. A development of analysis techniques by the 
Engineering Department staff, without the utilization of outside expertise, would 
be very time consuming and therefore is not practical because of the limitations 
imposed by the current problems. 

A description of the problem of waterhammer in the City's water system is 
given in the Engineering Department's technical report dated February 17, 1975, 
titled 'Waterhammer Analysis, City of Vancouver Distribution System'. In this 
technical report is also an estimate of the possible savings in Capital Costs and 
other benefits from the application of waterhammer analysis to the design of the 
City's water system, and the proposal of Northwest Hydraulics Consultants Ltd., 
for the development of a hydraulic computer model of waterhammer for use by the 
City's engineers. 

A review of engineering consultants available for this very specialized work 
in hydraulics has been made by the Engineering Department and only one consultant. 
Northwest Hydraulics Consultants Ltd., of Vancouver, offers the required services. 

Funds for this work constitutes a very small percentage of the Water Works 
capital program and funds are available from Water Works Capital Account 128/7904 
'Miscellaneous - Unappropriated' . 

I RECOMMEND that the sum of $18,000 be appropriated from Water Works Capital 
Account 128/7904 for the above work and authorization be granted the City Engineer 
to engage the services of Northwest Hydraulics Consultants Ltd." 

The City Manager RECOMMENDS that the foregoing recommendation 
of the City Enginaer be approved. 

2 . School Collector Sidewalk on Special Grounds 

The City Manager submits the following report of the City Engineer. 

"A school collector sidewalk on Norquay Street, south side, from Clarendon 
Street to the lane east of Gothard Street , was advanced in the fall of 1974 as 
a local improvement on the Initiative and was defeated. 

No further action was recommended at that time so that our Traffic Division 
and the Police Department's School Patrol Squad could further evaluate the need. 
This has been done and they feel that the situation justifies Council proceeding 
with this sidewalk on Special Grounds. 


Cont'd . 
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(WORKS - 2) 


Clause 2 Cont'd 
Financial 

When Council undertakes a sidewalk on special grounds, a property ovmer's 
share is limited to 25% of his assessed land value. None of the properties on 
this project are affected by this limitation. All three are residential flank- 
ages and with the special flankage relief given on school collector sidewalks, 
the property owner's share of this project is only 7^2% of the total cost. 

The City's share of the project is available from the 1974 Streets Capital 
Budget. 


John Norquay Elementary School is on the east side of Slocan Street, but draws 
a considerable number of its children from the area west of Slocan. Norquay Street 
is a collecting route for these children who then cross Slocan Street under the pro- 
tection of a patrol. The provision of a sidewalk is considered necessary for their 
safety. 

Recommendations 

I RECOMMEND that the following project for a P.C. Concrete sidewalk on a school 
collector street be undertaken on special grounds, and that Council pass the formal 
resolution to this effect which has been prepared. (This will require the votes of 
2/3 of all the members of Council.): 

- Norquay Street, south side, from Clarendon Street 
to the lane east of Gothard Street." 

The City Manager RECOMMENDS that the foregoing recommendation 
of the City Engineer be approved. 


Discussion 
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HARBOURS AND PARKS 

RECOMMENDATION 


1 . Park Board Request - Re: Jericho Capital Expenditures 

The following report has been received from the Director of Finance. 

"At the meeting of the Park Board on March 17, 1975, the following 
resolution was passed: 

'JERICHO - CAPITAL EXPENDITURE BUDGET 

'Board members considered a report dated March 14, 1975, 
prepared by the Director of Planning, outlining proposed 
expenditures for development of Jericho during 1975, 
totalling $455,000, in addition to approximately $35,000 
of currently available Board development funds. 

'It was noted that City Council in 1974 approved the est- 
ablishment of a fund for the Park Board for development 
of Jericho with funds to come from the sale of City owned 
lands in the area so that early progress could be made on 
development, and that City Council had instructed the City's 
Supervisor of Property & Insurance to assemble land for 
sale. 

'After Discussion, it was regularly moved and seconded, 

'RESOLVED: That the Board request City Council to 
approve $455,000 of initial development 
funds for Jericho for 1975 in anticip- 
ation of the 1976-80 Five Year Plan 
funds and funds from disposal of city 
owned lands designated for this purpose. 

- Carried' . . . 

The only way in which funds can be made available from the 1976-80 
Five Year Plan is through borrowing from some other source of funds in 
anticipation that they can be paid back from the future Five Year Plan. 
However, there is at this time no other source of funds available and 
there is also the consideration that the Five Year Plan for 1976-80 
might not receive voter approval. It therefore appears to be impossible 
to anticipate 1976-80 Five Year Plan funds for the above purpose. 

With respect to the disposal of City owned lands in the Jericho area, 
this was considered by Council previously and a number of the properties 
suggested were dropped from the proposal. The properties that Council 
agreed should be disposed of have not yet been disposed of and may not be 
for some time due to the necessity for subdivision, rezoning, and decisions 
on use. When these properties are disposed of, then in accordance with the 
Council action the funds could be made available for development of Jericho. 
However, until such time as these funds are available there are no other 
funds from which an advance could be borrowed. 

The only options that would appear to be open to the Park Board at 
this time for development funds for Jericho would be if the Park Board 
was prepared to reallocate some 1974 Park development funds approved in 
the 1974 Capital Budget or else allocate whatever funds or a portion there- 
of they are proposing for their 1975 Capital Budget for Park development. 

It is recommended 

That the Park Board be informed that there are no funds 
available from which they can borrow an advance against 
the 1976-80 Five Year Plan funds or against the disposal 
of the City owned lands designated for the purpose of 
developing Jericho, and that it be suggested to the Park 
Board that they review their 1974 and 1975 Parks develop- 
ment funds to see if some may be reallGcatad to the early 
development of Jericho." j 

The City Manager RECOMMENDS approval of the recommendation of the Director 
of Finance. 


A-3 

- 1) 
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CONSIDERATION 


2 . Request From Park Board - Re; Stanley Park Entrance 
The Director of Finance has submitted the following report. 

"The Park Board in their meeting of March 17, 1975 passed 
the following resolution: 

'STANLEY PARK ENTRANCE - GEORGIA STREET WATERFRONT 

"At the last meeting, staff were requested to report 
back with a cost estimate for preliminary beautif ication 
of the property at the entrance to Stanley Park. Board 
members considered a report dated March 13, 1975, 
prepared by the Director of Operations estimating 
preliminary beautif ication to be approximately $7,000 
and noted that tree planting should proceed immediately 
if this project is to be undertaken. 

'It was regularly moved and seconded, 

'RESOLVED: That City Council be requested to 
provide the $7,000 necessary for 
preliminary beautif ication of the 
property at the entrance to Stanley 
Park. 

- Carried' . . . 

If Council approves the request of the Park Board, the nec- 
essary $7,000 should be included in the 1975 Park Board operating 
budget as a new and non-recurring item. 

The above request of the Park Board is submitted for the con- 
sideration of Council." 

The City Manager submits the above report of the Director of Finance 
to City Council for CONSIDERATION. 


FOR COUNCIL ACTiON SEE PAGE(S) V^l;^ 
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CONSIDERATION 


1. Water Street - Financial Implications of Loss 
of Senior Government Sharing 


BUILDING AND PLANNING MATTERS 


The City Manager submits the following report of the Director of Planning, 
Director of Finance and the City Engineer: 

Original Financing of Project 

"On July 9th last year, Council approved the Water Street Beautification 
design cost sharing formula and the procedure for undertaking the project. 

The estimated total cost of $1,411,000.00 was to be shared and financed 
as follows: 


Total Cost $1,411,000 
Less Senior Government Sharing (Note 1): 
Federal Strathcona Funds $140,000 
Provincial Strathcona Funds 70,000 

$210,000 ( Note 2 ) 
Provincial Historic Site Funds 70,000 
Total Senior Government Share: 280,000 

$ 1,131,000 

Property Owners Share (2/3 of $1,131,000) $ 754,000 

City Share: 

Beautification Funds $307,000 

Urban Renewal Funds 70,000 ( Note 3 ) 

Total City Share (1/3 of $1,131,000) $377,000 


Notes : 

1. The basis of sharing costs after Senior Government Contributions of 
$280,000 was chosen by City Council on July 9, 1974 as alternative A; 
alternative B was to apply the Senior Government contributions to the 
City's share. 

2. City Council on November 26 did not approve the transfer of Strathcona 
designated Senior Government funds amounting to $210,000 and agreed to u 
City funds as Interim Financing (1974 Supplementary Capital). 

3. Tht proposal to use $70,000 Urban Renewal Funds was based on the 
assumption that since Senior Government Urban Renewal Funds were 
being transferred, the normal 25% City Urban Renewal Funds could 
be transferred. The City's funds amounting to $70,000 would re- 
quire a "Diversion By-Law" which has not been put forward since 
Council did not approve the transfer of Senior Government Funds. 


Present Status of Financing of the Project 

Total Cost $1,411,000 
Senior Government Share (Historic Site Funds) $ 70,000 

Property Owners Share 754,000 
City Share 

Beautification Funds $ 307,000 

Interim Funding - 1974 Supplementary 

Capital 210,000 
Urban Renewal Funds - Requiring 

Diversion 

By-Law 70.000 587.000 


Requires (See Alternative 1): 

- Approval of Interim Financing to Permanent $210,000 

- Approval of an additional $70,000 from 1975 Supplementary Capital 
Budget in place of Urban Renewal Funds. 


cont'd . . . 
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ENQUIRIES AND OTHER MTTERS 
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Alderman Hardwick - 
Ship Passenger Terminal 


raised the matter of the present ship 
terminal facilities in Vancouver, 
particularly Pier B C, and enquired 
of Alderman Linnell, the Council's 
representative on the Port of Van- 
couver Development Committee, 
respecting any plans for replacement 
of Pier B C with an appropriate 
passenger terminal. 

Alderman Linnell advised there is a 
plan. 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT the Council go on record as supporting the Port of 
Vancouver Development Committee in its attempts to obtain 
modern passenger ship facilities for the City of Vancouver, 


Alderman Phillips - 
Canadian Magazine: 
Article re Fraud 


- CARRIED 

commented on an article in a recent 
issue of Canadian Magazine respecting 
the matter of fraud and giving advice 
to those participating in such 
practice as to how to avoid being 
apprehended. The Alderman enquired of 
the Corporation Counsel as to whether 
legal action could be taken against 
those responsible for publishing this 
information. 


The Deputy Corporation Counsel advised 
this is not a criminal offence. 


Alderman Calder - 
Air Pollution Control 


enquired if the Fire Chief and the 
Firemen's Union could be asked to allow 
the use of some of their men for 
training in air pollution control and 
become involved in such inspections. 


His Worship the Mayor advised he would 
communicate with the Fire Chief. 


Alderman Linnell - 

Major Rezoning Applications 

Social Planning 


Alderman Wilson - 
Canadian Magazine 
Social Assistance 
Allowances 


advised it is her intention to submit 
a motion proposing that the Social 
Planning Department be asked to report 
when major rezoning applications are 
being considered, in order to advise on 
the sociological implications. 

referred to a recent issue of the 
Canadian Magazine in which were published 
details of social allowances given to a 
particular recipient in Montreal, The 
Alderman requested this information be 
furnished to the Acting Social Service 
Administrator to compare with a typical 
case in Vancouver and furnish to the 
Director of Social Planning/Community 
Development for information. 


His Worship so directed. 
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Clause No.l (continued) 

Local Improvement Considerations 

Local improvements are financed on established formulas to divide the cost 
between the City and the benefitting property owners. In this case, because the 
total job was made up of constituent parts financed under different formulas, an 
arbitrary split of 2/3 to the property owners and 1/3 to the City was agreed to 
by Council on July 9, 1974. 

Local improvements are normally voted on by the affected property owners and 
only in rare instances does the City make a decision without such a vote. In this 
case, the property owners were concerned that when the utilities undergrounding 
project was approved they would have no assurance that the surface work project would 
then be approved by the City, Accordingly, the property owners requested Council to 
advance the local improvements on 'special grounds' which meant that they would be 
deprived, at their own request, of a vote on this matter. 

The action by the property owners was made when it was their understanding 
that the City would be requesting, and most likely receiving. Provincial and Federal 
assistance in the amount of $280,000, 

The property owners signed the petition for the undergrounding project, after 
July 9, with the knowledge of Council's action on applying Federal -Provincial con- 
tributions to the total cost of the surface work project; with an estimated cost of 
$754,000 remaining for the property owners. They also knew that Council had agreed 
to undertake the undergrounding and the surface works together by approving the latter 
on special grounds and that, in signing for the undergrounding, they were in effect 
signing for both. 

Construction work on all phases of the project has now started. 

The reason for this report is that City Council approved a Local Improvement 
Project for Water Street that included $210,000 of Senior Government Funds 
(Strathcona) which City Council decided would be applied to the total cost prior 
to the cost split between Property Owners and the City, Subsequently, City Council 
did not approve the use of Strathcona Senior Government Funds, 

The question is: 


"Should the Property Owners' share be increased by 2/3 of $210,000 
($140,000) recognizing that the Property Owners have entered into 
this project and made commitments on the basis of sharing Senior 
Government Funds or does Council wish to confirm some other type 
of financing? There are three alternatives submitted in this 
report, ^ 


Alternate Options for Financing 

The Director of Finance advises of three (3) possible alternatives for financing 
the Water Street Project as follows: 

Alternative 1 - to absorb the $210,000 loss of Senior Government Sharing by the 

City and apply the cost sharing formula set out in the July 9 

report: 

Original Approval Alternative 1 

Senior Governments $ 280,000 20% $ 70,000 5% 

Property Owners 754,000 53% 754,000 53% 

City 377,000 27% 587,000 42% 

$1,411,000 $1,411,000 


Resolutions Required : 

(1) that Alternative 1 be approved as the estimated cost sharing formula 
for Water Street project 

(2) that the $210,000 "Interim" Financing from the 1974 Supplementary 
Capital Budget be confirmed as part of the City's share of the 
project 

(3) that the $70,000 of Urban Renewal Funds requiring a Diversion By- 
Law be provided instead in the 1975 Supplementary Capital Budget, 


cont'd . . . 
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(BUILDING - 3) 


Clause No.l (continued) 


Alternative 2 - to split the $210,000 loss of Senior Government sharing between 
"~" the Property Owners and the City on a basis of 2/3 - 1/3 cost 

sharing formula, recognizing the conmittments made by the prop- 
erty owners as pointed out in this report. 

Original Approval Alternative 2 

Senior Governments $ 280,000 20% $ 70,000 5% 

Property Owners 754,000 53% 894,000 63% 

City 377,000 27% 447,000 32% 


$ 1,411,000 $1,411,000 


Resolutions Required : 

(1) that Alternative 2 be approved as the estimated cost sharing formula 
for the Water Street project 

(2) that the $210,000 interim financing, from the 1974 Supplementary 
Capital Budget be reduced to $140,000 as the City's share of costs 
in excess of available Beautifi cations Funds -- $70,000 for Urban 
Renewal Funds and $70,000 for the 1/3 share of the loss of Senior 
Government sharing. 

(3) that the proposal to transfer $70,000 City Urban Renewal funds by 
Diversion By-Law be not carried out. Funds being provided by Item 
(2) above from 1974 Supplementary Capital. 

(4) that the City Engineer report on amendments to the Water Street Local 
Improvement Procedure By-Law #4787. 

Alternative 3 - to request a transfer of $210,000 of Senior Government funding of 

Strathcona project and to replace the Senior Government funding of 

Strathcona with $210,000 of 1974 Supplementary Capital Funds pre- 
viously allocated to Water Street Project. 

This alternative is Recommended by the Director of Finance as it 
assures the use of Senior Government Funds and at the same time 
does not take away any funds from the Strathcona project. 


Original Approval Alternative 3 

Senior Governments $ 280,000 20% $ 280,000 20% 
Property Owners 754,000 53% 754,000 53% 

City 377,000 27% 377,000 27% 

$1.411,000 $1,411,000 


Resolutions Required : 

(1) that Alternative 3 be re-affirmed as the estimated cost sharing 
formula for the Water Street Project 

(2) that the Director of Planning request the Senior Governments to 
transfer $210,000 of Urban Renewal funds from the Strathcona project 
to the Water Street project 

(3) that upon approval by the Senior Governments of the transfer that 
$210,000 of 1974 Supplementary Capital Funds be transferred to the 
Strathcona project, in place of the Senior Government Funds 

(4) that the members of the Strathcona Rehabilitation Committee be advised 
of this action by Council and on the understanding that it does not 
effect the amount available for the Strathcona project. " 


The City Manager submits the foregoing report to City Coimcil 
for CONSIDERATION. 


RECOMMENDATION 

2. Sign Information Brochure 

The City Manager reports as follows: 

"The City Planning Department printed 1,500 copies of the 'Signs 
in Vancouver' brochure at a cost of $6,441.18 or $4.51 each. To 
date, 325 have been sold, and approximately 900 copies are on hand. 

cont ' d ... 
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Clause No. 2 (continued) 

Apparently, there is considerable demand for this brochure; however 
many individuals and companies across the country are not able to 
readily obtain this publication. The City is obviously not in 
the publishing business, and therefore, sales are generally on a 
'cash over the counter basis.' Mail orders, C.O.D. or billing 
is not considered feasible. 

The City has received a proposal from Mr. R.M. Oliphant, Vice Presi 
dent. Sales and Marketing — Neon Products, suggesting the City would 
be well advised to engage a publisher to market these brochures. 

A publisher, Mr. Jerry Swormstedt, has offered to promote these 
brochures by buying 400 copies immediately, for 40% off retail. 
As the book has already been advertised at $5.00, he would adver- 
tise it at that price, which means he would make that mark-up on 
any individual sales obtained, but would make nothing on quantity 
sales as such. Purchasers normally enjoy the same 40% discount. 

Mr. Swormstedt is prepared to fill any quantity orders at this 
regular discount, which means that he would effectively be market- 
ing that portion at his purchase price, attempting to recover his 
advertising and marketing costs by obtaining the normal mark-up 
only on the individual or one-at-a-time sales. 

Mr. Hickley of the Planning Department reports that although pres- 
ent sales are 'up, ' due to the printing of the new Sign By-law, 
it will take a long time to sell the remaining 900 on hand. It 
is t>^erefore "his recommendation that 400 copies be made available 
as per Mr. Oliphant 's suggestion. 

The Director of Finance disagrees with this recommendation because 
he feels it could lead to the precedent of unnecessarily large 
printings in anticipation that something is saleable. He states, 
'we are not in the business of producing something, and then sel- 
ling it at less than our cost, so that someone else can make a 
profit - ' 

Having reviewed the matter, and in view of the fact that there 
appears to be a considerable number of excess copies of this bro- 
chure, the City Manager is of the opinion that four hundred copies 
should be sold to Mr. Swormstedt at 40% less than retail price. 
The Manager points out that such an action is not to be considered 
as a 'precedent*. 

The City Manager therefore RECOVIMENDS that four hundred copies 
of the 'Signs in Vancouver' brochure be sold to Mr. J. Swormstedt 
at a price and in accord with the terms quoted in this report. •» 


FOR COUNCIL ACTION SEE PAGE(S) : 
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FINANCE MATTERS 


RECOMMENDATION 

1. Attendance: Mr. D.A. Matheson, City Building Inspector- 
Annual Conference of the Canadian Building Officials' 
Association y Calgary, Alberta 

The Director of Permits & Licenses reports as follows: 

"The City Building Inspector, Mr. D.A. Matheson, has, for 
many years, attended the Annual Conference of the Canadian 
Building Officials' Association which this year will be 
held in Calgary, Alberta on April 23 - 25, 1975. This Con- 
ference is on the approved Roster of Conferences for the 
Department of Permits and Licenses, and the total estimated 
cost is $275.00. 

Mr. Matheson is due to retire from the City's service early 
in 1976 and, therefore, in accordance with Personnel Regu- 
lation 45-6 is not entitled to attend this Conference. 

I feel it would be appropriate if the City were to permit 
Mr. Matheson to attend this Conference. Prior to 1962 he 
participated on behalf of the City in national meetings 
of Building Officials arranged for by the National Research 
Council. Then in 1962 he was one of the founding members 
of the Canadian Building Officials' Association and in 1966 
and 1967 he served as President. 

Through his membership and active participation in the 
organization he has maintained a close and important associ- 
ation with his counterparts in other Canadian cities. Mr. 
Matheson has, through the benefit of this Association, been 
effective in maintaining Vancouver Building Regulations and 
their administration at a very high level. 

In view of the foregoing, I wish to RECOMMEND that the City 
waive Personnel Regulation 45-6, thus permitting the atten- 
dance of Mr. D.A. Matheson, City Building Inspector, at the 
Annual Conference of Building Officials on April 23 - 25, 
1975. " 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Director of Permits and Licenses be approved. 


CONSIDERATION 

2. Civic Information Guidelines 


The Director of Social Planning REPORTS: 

City Council on February 18, 1975, approved the following motion: 
"that information emanating from City Hall be clearly identified 
as such, including a notice at the head of any newspaper column 
paid for by the City". 

Also approved by Council on February 28 , was a motion instructing 
the Director of Social Planning to bring in proposals and guide- 
lines to assist Council in setting a policy on Civic information. 



Cont'd. 
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Clause No. 2 Continued: 
It is recommended that: 

j^. Visual materials, including ads, brochures, films, and 
slides for public dissemination which emanate from any 
Civic department be identified by the words CITY OF VANCOUVER 
and a civic Logo.* Department or individual names may be 
included where appropriate, but subordinate in size and 
placement . 

B . News releases and printed handouts to the media shall bear 
the City name and logo. Every news release shall, on the 
bottom right hand corner, include the name of a contact 
person in the department from which the information emanates. 
All other written information for placement with the media 
shall be considered advertising. Advertising shall be defined 
as space or time paid for by the City of Vancouver and so 
identified . 

C . City Council reaffirm Personnel Department Regulation #165-1 
as follows: "In presenting information to the public, 
employees must make quite clear that matters of policy in all 
cases are established by City Council and that where material 
is presented that has not been approved or authorized as 
Council policy, any comments are those of the official only 
and should not be construed as representative of City policy." 

D. All printed material in brochures, booklets, leaflets and 
advertisements which carry statistics, quotes and opinions 
shall identify the source by way of footnote or asterisk. 

E. All incomplete information, abstracts, summaries and conden- 
sations shall clearly and prominently state where complete 

or detailed information can be viewed or obtained whenever possible. 

F. All printed matter, including ads, shall carry a date in 
small print at bottom right of ads or flyers; botcom right 
of first page of brochures and booklets, if date is not 
otherwise prominently displayed. 

* The logo (or symbol) is the subject of another report to 
Council from the City Clerk. The logo would not be used 
in ads where cost is excessive or size of ad makes use 
inappropriate . 

G. One copy of every ad, publicity release, public service 
announcement, or anything else produced or caused to be 
produced by the City of Vancouver and distributed in any 
form as public information shall be filed with the City 
Manager and the City Clerk for future reference. In the 
case of displays, photos will do. In the case of audio- 
visual presentation it shall be a script or outline. The 
department responsible for the production, distribution or 
placement of such information shall attach a form to each 
piece briefly noting the purpose of the piece, the 
distribution, the cost and quantity. 

H. A Civic committee be formed, coordinated by the Information 
Officer of the Social Planning Department, comprising 
staff from the Purchasing Division and Printing Branch 
of the Finance Department, City Clerk's Department, and 
Drafting Section of the City Planning Department, to 
review this information quarterly and report to the 
City Manager regarding comparative costs, duplication 
of effort, quality of information, and adherence to City 
policy. Additional staff may be appointed at the discretion 
of the City Manager. 


Cont'd. 


Manager's Report, April 4, 1975 


(FINANCE -3) 


Clause No. 2 Continued : 

The purpose of the foregoing policy recommendations is: to 
help make Department Heads and Senior Staff aware of inconsist- 
encies, duplication of effort and costs; and, to improve the 
overall quality of public information produced and distributed 
on behalf of the City of Vancouver. 

The City Manager RECOMMENDS that the above recommendations be 
approved . 


FOR COUNCIL ACTION SEE PAGE(S) i££i^ 
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Manager's Report, April 1975, (PROPERTIES - 1) 

PROPERTY MATTERS 

RECOMIVLENDATION 

1 . Acquisition for Housing 

Neighbourhood Improvement Program - Kitsilano Area 
Lot 29, Block 216, D.L. 526; ^9k3 West 2nd Avenue 

The Supervisor of Property & Insurance reports as follows :- 

"Reference is made to Item 3, Minutes of the Vancouver City Council, 
(In Camera) Meeting of February 11th, 1975, authorizing the Supervisor 
of Property and Insurance to proceed with the acquisition of the pri- 
vate parcel known as Lot 29, Block 216, D.L. 526. This property is 
in the Kitsilano Area and according to a report submitted by the Director 
of Planning under date of February 5th, 1975, would provide a well- 
located site for housing. 

These premises comprise a single-storey, frame dwelling plus a full 
basement, erected in 1910 on a lot 25' X 120', zoned R.M.-3A. The 
dwelling contains 6 rooms, 5 plumbing fixtures, has a patent shingle 
roof, wood siding exterior and heat is supplied by an automatic gas- 
fired furnace. This dwelling is in good condition. 

Following negotiations with the representative of the owner, he is 
prepared to sell for the sum of $49,000.00 as of April 15th, 1975, 
subject to the owner retaining rent-free possession to August 15th, 
1975. 

This purchase price is considered to be realistic and is endorsed by 
the Central Mortgage and Housing Corporation. It is proposed to 
rent this dwelling on a month-to-month basis until the land is required 
for housing development, at which time the dwelling will be demolished. 

RECOMMENDED That the Supervisor of Property & Insurance be authorized 
to acquire the above property, known as 1949 West 2nd Avenue for the 
sum of $49,000.00 on the foregoing basis, chargeable to Kitsilano 
Neighbourhood Improvement Program, Implementation Fund Account #810/ 
603." 


The City Manager RECOMMENDS that the foregoing Recomendation of the 
Supervisor of Property and Insurance be approved. 

INFORMATION 

2 . Demolitions 

The Supervisor of Property & Insurance reports as follows :- 

"I have received and opened quotations from various contractors 
for demolition of the structures listed below and have awarded 
the contract to the low bidders as noted: 

Successful 

Property Project Bidder 


City To 

Pay Code No. 


4811 Boundary Road Family 
Lot 8 of A, Block Housing 
108, D.L. 's 36 & 51 Site 


Paul Bulych 


$317.50 


4912/461- 


4823 Boundary Road Family 
Lot 9 of A, Block Housing 
108, D.L. 's 36 & 51 Site 


Paul Bulych 


$317.50 


4912/458 


The above contracts have been confirmed by the City Manager who submits 
the foregoing report of the Supervisor of Property & Insurance to 
Council for INFORMATION. 


FOR COUNCIL ACTION SEE PAGE(S) ,.J 


REPORT TO COUNCIL 


JOINT MEETING 

STANDING COMMITTEES OF COUNCIL 
ON HOUSING AND ENVIRONMENT 
AND COMMUNITY SERVICES 


March 18, 1975 

A joint meeting of the Standing Committees of Council on Housing 
and Environment and Community Services was held in the No. 1 Committee 
Room, Third Floor, City Hall, on Tuesday, March 18, 1975, at 10:00 a.m. 


PRESENT; 


Alderman Rankin, Chairman 
Alderman Bird 
Alderman Boyce 
Alderman Cowie 
Alderman Harcourt 
Alderman Sweeney 
Alderman Volrich 


ABSENT 
CLERK: 


Alderman Marzari 
R. Demofsky 


RECOMMENDATIONS : 

1. FurL-her Consideration of Resolutions of the Community Services 
and Housing and Environment Committees Passed at a Joint Meeting 
Wednesday, February 19, 1975 

The Chairman advised of a joint meeting of the Community 
Services and Housing and Environment Committees held on February 19, 
1975, in the presence of approximately twenty social service organi- 
zations operating in the Downtown Eastside area. This meeting concluded 
with several recommendations with regards to social services and 
housing in this area. 

The Committees considered a report on the above noted meeting 
and discussed the recommendations as follows: 

That the. City paniat iandlyig ioK and give, top pKloKlty to: 

[I] fizzonliiQ and NIP 

[il) Q,6tabll&h a {^and iofi loM-co&t loam iofi oi/)nzfi6 who 

gQ.naine.ltj cannot al{^on.d to come, up to By-tau) 6tandan.d& 

[iil] ^tcufiing landing ifiom the. VtdzKaZ govtfinmznt undzK th& 
Canadian Un.ban Vtmoni,t^ation ?Kogfiam, ai a mean4 o^ 
alle.viating thz gnavt hoaxing &hofitage. in the. downtown 
Ea^t^iidd. 

Mr. R. Youngberg of the Planning Department advised that a report 
on Downtown Eastside rezoning would be submitted to Council on March 
25, 1975. A report on a Neighbourhood Improvement Program for the 
Downtown Eastside area has been prepared and circulated to staff for 
input, and to the Social Planning Department for discussion. This 
report will be submitted to Council in the very near future. 

Alderman Harcourt advised that the Fire Chief would be reporting 
on progress of Fire By-law enforcement to the Housing and Environment 
Committee on March 27, 1975. This report would include the current 
number of hotels and lodging houses which have not conformed to by-law 
requirements and prosecutions underway. 

With regards to the Urban Demonstration Project for the Downtown 
Eastside, it was noted that Barney Danson, Minister of State for Urban 
Affairs, would be making an announcement during the ASPO/CPAC 
Conference to be held in Vancouver in mid-April of this year. 
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RECOMMENDED , 

THAT Council hold a public hearing as soon as possible on 
rezoning the area bounded by Main and Heatley, 
and Hastings and the waterfront, as outlined in the 
report of the Director of Planning to be submitted to 
Council on March 25, 1975. 


" H. That the. CaKntqlz, LlbnaMj be Inctadtd in the. WIP - that 
it be developed by City and FcdcnaC gov cKnme.nt {f.inanc.e.6 
(WIP) a6 a mattl-u^e Community CentAe. ^OK the whole 
commuyi-ity . 

Mr. Youngberg advised that because the Carnegie Library is in 
an historic zoned area it would not be affected by any zoning change. 

Mr. B. Eriksen of the Downtown Eastside Residents Association advise< 
that his organization was presently discussing the future use of this 
building with the Native Courtworkers , and would report back just as 
soon as anything significant happened. 

RECOMMENDED , 

THAT the Carnegie Library be included in the DowntoviT. Eastside 
N.I. P. program and as part of this program the use of this 
building as a multi-use community centre be considered. 

til. That City Council Immtdlattly fiequttt a Chafitefi Amendment 
which altovoi the City to make impn.ovemznt& and chafiQt 

landlond^ ion. ththe impn.oveme.nt-!> by adding the coit6 to ■ 
pKoptfity taxt6 . 

Alderman Harcourt advised that a draft by-law on Minimum Standards 
of Maintenance and Occupancy would be submitted to the Housing and 
Environment Committee on March 27, 1975. He further advised that he 
was working with the City staff to get more information on demolitions 
of buildings for report back at a later meeting. 

During discussion it was noted that the first draft of the above 
noted by-law did not restrict people from demolishing their buildings. 
It was noted that this matter would be discussed by the Housing and 
Environment Committee. 


The Director of Environmental Health suggested the addition of a 
clause allowing the Health Department to restore "essential services" 
in lodging houses and hotels when these services are not being provided. 
It was noted that this also would be discussed at a later Housing and 
Environment Committee meeting. 


RECOMMENDED, 


THAT the above noted recommendation be approved. 
(Aldermen Sweeney, and Volrich, opposed.) 

.^tV. That domicitiaJiy cafie. be. extended to the. individual in 
hote.1 Aoomi a6 a dofcm Oj$ home cane. ■ 

It was agreed that this matter be deleted. 


V. That the iin.&t pKionity oi the City Housing 
Coh.poh.ation bt the VoMntown Ea^t^ide. 


Cont'd 
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Mr. Youngberg noted that there were presently no City-owned 

lots in the Downtown Eastside area, and that while Downtown Eastside 

housing should be a priority of the Public Housing Corporation it 
should not be the first priority. 

RECOMMENDED, 

THAT a high priority of the Public Housing Corporation 
be the establishment of housing in the Downtown Eastside 
area. 

YT ^ That the. City allocate, a portion the $6 million 
* puA.cha6e. pfiice oi the Vfiovincial CouKt Hoa&e to 

hou&ing in the VofA)yitoiMn Ea&ti^ide to fieptace. buildings 
de&tn.oyed by the neiM con^tMuctlon. Alio, could tht6 
money be uitd ioK the Centfial and OLivcn. J nX- Complex? 

The Committee considered a Finance Department report dated 
March 5, 1975, regarding the above noted matter. This report, which is 
on file in the City Clerk's Office, stated in part: 

"City Council on July 30, 1974 passed the following resolution: 

'That option 5 as contained in the submission from 
Graham Brawn & Associates Limited, and referred to 
on pages 9 and 11 be approved, with the funds being 
appropriated from the proceeds of the sale of the 
new court building. ' 

This resolution of Council in 1974 effectively ties up the proceeds 
of the sale of the Courthouse, to be realized over a two year period, 
until such time as the final cost of the renovations is determined, at 
which time, if any part of the $6,000,000 is still available, it can be 
used for whatever purpose Council then decides. In my financial 
judgment, if there are any proceeds left over from the $6,000,000, they 
should be put in the Sinking Fund to offset the debt charges on the 
debt that was originally issued to build that courthouse. However, 
Council can basically use the funds in any way it sees fit. 

It would therefore appear that the $6,000,000 cannot be used for 
housing in the downtown east side." 

During discussion of this report the Chairman noted that $3.3 
million had already been allocated for renovations to the Police 
Station, leaving a balance of approximately $2.7 million. Part of 
the balance should be allocated to Downtown Eastside housing. It was 
noted that the allocation of funds for Downtown Eastside housing would 
require City-wide consideration before being submitted to Council. 
Alderman Harcourt advised that one of the first duties of the Director 
of the Public Housing Corporation would be to locate housing sites in 
the Downtown Eastside. 

RECOMMENDED, 

THAT $2.7 million be appropriated for housing in 
the Downtown Eastside area of the City of Vancouver. 

(Aldermen Bird, Sweeney, and Volrich, opposed.) 


^tll'. That be.cau6e. tht multi-u.i,t centre. Mill pfiovidt 

badly needed 6e^vice6 in the aneab oi natH itiun , 
cleanlinea , Aelaxation and necheation; City 
Council a66ume .immediate ^leiponiibil ( tij {)on tlie 
capital funding pending atten.n(Xte {^inanc i ng . 


Cont'd . . 
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ENQUIRIES AND OTHER MATTERS (cont'd) 
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Alderman Rankin - 
Grant: Vancouver Inner- 
City Service Project 


filed a letter from Mr, Frank Harris 
of the Vancouver Inner-City Service 
Project asking the Council consider 
making a grant of $360,00 whereby a 
concrete floor may be placed in the 
basement of the Grandview United 
Church at Victoria Drive and Venables 
Street, where men on the incentive 
allowance program are learning a 
trade. The organization wishes to 
appear before Council on the matter. 

Alderman Rankin enquired if the 
organization could be heard next 
Tuesday, 

The Council agreed, 
NOTICE OF MOTION 

Major Rezoning Applications 
and Sociological Implications 

MOVED by Aid, Linnell, 

THAT the Social Planning Department be asked to report on 
major rezoning applications as to the sociological implications. 


(Notice) 


Notice was recognized by the Chair, 

The Council adjourned at 3:45 p.m, 

*** 


The foregoing are the Minutes of the Regular Council meeting dated 

July 21, 1970, and the reports referred to are those on Page(s) <^V;.^JP. 
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The Committee noted that Council on March 11, 1975, had 
approved a $200,000 short term loan to the United Housing Foundation 
for renovations to the multi-use facility at the Central and Oliver 
Hotels . 


^^IT.Wew houiX-ng and pAZ6e.A.vatlon o{, zxZ&t-itiQ 
koa-i>A.ng now go^ng 0({({ the. maAkdi btst 
dont by manX.aA.patX.ty on. commanZty oMntd 
non-pKoiXt &oc.-ittlt6. Sack a pnogfiam 

ma^^X-vi amoanti oi cap-itaZ at Zou) 
Xnt&A&it Aatti -it -Li, to 4eA.u£ low-Xncomo. 
ptopZo.. Tk'i6 capZtaZ {)UndA.ng Xi, cZe.afLZy 
thz Az6pon6.iblZXty Oj$ the. ftdtfiaZ gov afinmtnt. 

Th'tn.zlofLQ. Jit Jiii move.d that CXty CouncZZ and 
th-i& mzQ,tXng 4 end a t/)tfit to the. HonoaA.ab.t& 
B. Vayuon and aZZ B.C. He.mbe.A6 o VafiZlamtnt 
and Cabine-t HtnZittm dzmandlng that thzy 
mett with u6 to acuwe/t jJoa the. dtnlaZ oi the. 
ne.ce.i'iaAy funding. 

The Committee noted that a telegram had been sent to The 
Honourable Barney Danson requesting that he meet with City officials 
in Vancouver to discuss the housing problem. A return telegram from 
Mr. Danson advised that he was unable to be in Vancouver for the next 
two months . 

However, it was noted that Mr. Danson would be in Vancouver during 
the ASPO/CPAC Conference in mid-April. 

RECOMMENDED, 

THAT a meeting be arranged to discuss the question of 
Downtown Eastside housing with Mr. Danson when he is 
in Vancouver for the ASPO/CPAC Conference. 

IX. ^^^^^ City CounclZ through lt6 non-pKoilt 
soate.ty de.ve.Zop pA.ogA.am6 lohcAtby 

[a] Hote.Z ou)ne.A6 Zta&e. thcln. pmml6t6 to the. City 
lofL a 10-ye.aA. ttKm ^oa one. doZZan a ye.aA 

(b) That the. City a66ume. Ae.6pon6lblZlty ioA 
Atnovatlon to meet Ey-Zaii) 6tandaAd6, {^oa 
taxe.6 and ioA optAatlon. 

It was noted that the Fire Chief in his report to the Housing 
and Environment Committee on March 27, 1975, will outline the status of 
the 45 hotels and lodging houses which presently have not conformed 
to by-law standards. It was further noted that if the Downtown Eastside 
area becomes an N.I. P. area lodging houses and hotels would be eligible 
for R.R.A.P. funds from the Federal Government. 

Following discussion it was, 

RECOMMENDED, 

THAT owners of lodging houses and hotels in the Downtown 
Eastside area, both full and vacant, be requested to 
appear before the Housing and Environment Committee to 
explain why they have not conformed to by-law requirements, 
and to determine if they would be interested in leasing their 
premises to either the City or other non-profit organization 
on a long term basis. 


Cont'd 
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Rz6olve.d, that MhtAe. Kctldtnti, oi tht Vowntomi 
Ea6t6ldt afLd zvicttd {^^om thz-in. h.omt6 a6 a 
dlfizct Kz&ult oi Cltij Bij-laM tyiioficzmzyit, tht 
Cltij oi VancouvcA tnact a policy oi A&locatlrig 
tht6t fLtiildtnti, to Ktiildtntloil Mhlchi 

[a] mttt tilt m-cyUmam Lodglyig Hoa6t ayid flKo. 

[b] {^uKthtKmofie., lohtfit tht co6t o^ thl6 

■ accommodatloyi l& bttjoyid tkt $75 ?Kovlyicla.l 
She-lt2.fl Allowayict tht City QuaAanttt that 
thli) co6t Mill bt i>ab6ldlztd; ■ 

[c] that tht City hlfit 6u{,{^lcltnt ^taii to 
cafiH-y oat thl6 policy; 

[d] wc KtcoQyxlzt that It 1-6 tht City '6 
/Lt^poyulblllty to tnact thl6 policy. 
Wt al&o fitcogyilzt that tht 6tyiloA 
Itvtli) 0(5 Qov tKymtyit havt an tqual 
/itipoyulblllty to {^uyid tht yitct&i>a>iy 
6u.bi)ldlt&. 

fafithtK that tht City Ktcommtnd to tht kttofmty- 
GtntAal 0(5 B.C., that lyi tht cuAAtnt Itgl^latlvt 
6t66loyi, tht LayidloAd ayid Ttyiayit Act bt amtndtd 
to lyicludt undtK tht juAl4>dlctloyi o{^ tht Rtyital^man 
ayid tht Ren-C RtvltM Comml66lon , all Kt&ldtntlal 
hottl& ayid xoomlyig hou6t6. 

Submitted for the Committee's consideration was a memorandum from 
the Director of Social Planning dated March 17, 1975, regarding the 
housing subsidy in the Downtown Eastside area. This draft, which is 
on file in the City Clerk's Office, stated in part: 

"The Director of Social Planning feels that the 14 6 people 
on this list should be contacted directly by V.R.B. staff 
to arrange the suggested housing subsidy. Notices of future 
closures and vacate orders should be compiled in a co- 
ordinated manner every two weeks by the Medical Health Officer 
and the Fire Chief. Such a list should be made available 
directly to V.R.B. staff at the same interval." 

The Chairman referred to a letter from the Minister of Human 
Resources advising that his department would agree to a rental subsidy on 
a 25% - 75% City /Province basis. However, he needed more information 
with regards to these subsidies. 

It was noted that- granting such a subsidy would be establishing 
a precedent/ and should-- be treated cautiously. It was also noted that 
such a subsidy would be a holding action until suf f icient.housing units 
could be constructed in this area. 

Following discussion it was, 

RECOMMENDED , 

A. THAT City Council request the Vancouver Resource Board to directly 
contact and arrange housing subsidies as necessary for the persons 
on the attached list; 

B. THAT the Medical Health Officer and the Fire Chief prepare 
joint closure lists on a two weekly basis and forward them 
directly to the Vancouver Resource Board so that future persons 
facing eviction may be subsidized as necessary. 


cont'd .. 
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C. THAT D.E.R.A., First United Church and other organizations 
in the Downtown Eastside be requested to submit information 
on room closures in the future directly to the V.R.B. 

D. THAT Council approve a City expenditure of 25% of the 
required rental subsidy to match the Provincial Government's 
share of 75% for people in the Downtown Eastside area 
evicted due to by-law enforcement. (Total subsidy not to 
exceed $90,000.) 

(Aldermen Volrich, and Sweeney, opposed.) 

E. THAT the City recommend to the Attorney -General of 
B. C. that in the current legislative session, the 
Landlord and Tenant Act be amended to include under 
jurisdiction of the Rentalsman and the Rent Review 
Commission, all residential hotels and rooming houses, 
and that the Act be enforced in all aspects. 


" XJ. That Lot6 C and V man. Stfiathcona School 
be. made avaltabtt f^on. Kittntatlonat VL&t. 

The Committees noted that Lots C & D had already been allocated 
for housing and it was, 

RECOMMENDED, 

THAT the above recommendation be received. 


The meeting adjourned at approximately 11:50 a.m. 


* * * * 




REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 

March 20, 1975. 

A meeting of the Standing Committee of Council on Finance and 
Administration was held in the NO. 2 Committee Room, Third rloor. 
City Hall on March 20, 1975, at approximately 1:00 p.m. 


PRESENT : 


Alderman Sweeney (Deputy Chairman) 
Alderman Bowers 
Alderman Kennedy 
Alderman Marzari 
Alderman Boyce 


ABSENT : 


Alderman Volrich 


COMMITTEE 
CLERK; 


G. Barden 


INFORMATION 


1^ Five Year Plan - Park Board 


The Committee had for consideration a letter dated March 5, 1975 
from the Vancouver Park Board expressing concern about the proposed 
reduced Five Year Plan and the vote being presented in component 
parts. The Park Board requested to meet with the Standing Committee 
on Finance and Administration to discuss the Five Year Plan. 

Park Board Chairman, May Brown, when discussing presentation 
of the 1976-80 Five Year Plan cautioned the Committee of the dangers 
of separating the plan into individual items and giving the voters 
a choice. The Park Board thought it would be better to sell the whole 
package to the public, however, they would establish a priority list 
and would itemize how their portion of the Five Year Plan could be put 
to the voters in several groups (i.e. $5 million groups rather than 
one large group) . They offered to help with promotion and passage 
of a new Five Year Plan and make the public knowledgeable of what 
the plan entails and what happens if it does not pass. 

The Park Board expressed concern about cutbacks in their 1975 
budget, they advised they do need an expansion programme but have 
limited their priorities for 1975 to upgrading present facilities, 
and developing and re-developing existing parks. Programmes would 
have to be cut if they did not receive sufficient funds to maintain 
and preserve existing parks and facilities. They also expressed 
concern about financing ice rinks and pools from income operations. 
The Park Board has kept community rates for these facilities low. 
In the past it has been possible to balance expenses with profits 
but this is no longer true and a new method of financing rinks and 
pools will have to be found. 

The Committee thanked the Park Board for their offer of assist- 
ance for promotion of a new Five Year Plan. 


RECOMMENDATION 

2. Third Floor Renovations - City Hall 

The Committee had for consideration a Manager's Report dated 
March 17, 1975, outlining costs of air-conditioning and double- 
glazing windows in the four new Aldermanic offices, to be built at 
the easterly end of the third floor and air-conditioning the 
Aldermanic offices in the south-easterly corner as follows: 


Cont'd. 
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March 20, 1975. 

2. Third Floor Renovations - City Hall (continued) : 

(a) To air condition and double glaze windows 

in the four proposed new offices $18,935.00 

(b) To air condition office in S/E corner 4,329.00 

Total $23,264.00 


Following further discussion it was, 
RECOMMENDED 

THAT air-conditioning and double-glazing windows in the 5 
Aldermanic offices be not proceeded with. 

NOTE: Alderman Volrich assumed the Chair at this point. 

INFORMATION 


Student Summer Employment - 'SWIM 75' 

On March 18, 1975 City Council, when considering a Manager's Report 
dated March 10, 1975 outlining the Provincial Student Summer Employment 
Programme for 1975, passed the following motion : 

"THAT the cLty participate in Swim '75 up to a 
maximum City's cost of $50,000 for essential projects. 

FURTHER THAT the Standing Committee on Finance and 
Administration be authorized to review the proposals, 
to approve applications up to the total City's cost set 
by Council, and to establish priorities among the 
approved projects." 

The Committee had for consideration a Manager's Report dated 
»larch 17, 1975 and a summary of submissions from various City departments 
(dishing to participate in the programme ^nd costs for the proposed 
projects . 

Following consideration of submissions, it was 
RESOLVED 

a) that this Committee approve expenditure of funds as the 
City's share for the following projects : 

Department Project Share 

^ 1974 rates 

Engineering - traffic data collection $10,575 

- sewer computer inventory 6,455 

- accounting Swim control 1,028 

City Clerk - matte, sort, mount Nil 

- Library assistance Nil 

Parks & - Summer Sports Conf 116 

Recreations - Bicycle Days Supervision 20 

- Trampolining 116 

- Citywide Jr. tennis 107 

- Public Tennis Court 71 


Social 
Planning 

City 

Planning 


Filing and Records 63 
Map filing 963 


Cont'd 


Standing Committee of Council 

on Finance and Administration 3 

March 20, 1975. 


Student Summer Employment - 'SWIM 75' (continued) : 

b) that all other programmes be not approved. 

c) that the Assistant City Engineer, Departmental Services and 
Sewers, Mr. K. F. Dobell, be authorized to sign application forms 
as Municipal officer and to make minor adjustments in submissions 
where necessary. (e.g. proportion of University students). 


The meeting adjourned at approximately 3; 00 p.m. 


FOR COUNCIL ACTION SEE PAGEfSj'^lrl 


REPORT TO COUNCIL 


STANDING COMCETTEE OF COUNCIL 
ON COMMUNITY SERVICES 


March 20, 1975 


A meeting of the Standing Committee of Council on Community 
Services was held in the No. 1 Committee Room, third floor. City 
Hall on Thursday, March 20, 1975 at approximately 3:30 p.m. 

PRESENT : Alderman Rankin (Chairman) 

Alderman Boyce 
Alderman Marzari 
Alderman Sweeney 

Alderman Volrich (Clauses 1-4 only) 
CLERK; H. Dickson 


RECOMMENDATION 


1. Canada Safeway Development - 
A-lst and Dunbar 

Council on February 25, 1975, when considering a report from 
the Community Services Committee on the above noted development, 
passed a number of recommendations including the following: 

"II. (a) THAT the Director of Planning be asked to report 
on rezoning of Lots 43 and 44 at 40th and Dunbar 
from C-2 Commercial to RS-1 Residential." 

The Committee this day had before it for consideration a memo 
dated March 19, 1975 from the Planning Department which advised that 
in order to prevent commercial development on these two lots, the 
Committee should recommend that the Director of Planning make applica 
tion to rezone the two commercial lots to residential. 

During discussion it was noted that the lots, though zoned 
commercial, are occupied by single-family dwellings and rezoning to 
residential would make the zoning conform to the actual use. 

Following discussion it was 

RECOMMENDED 

THAT Council instruct the Director of Planning to make 
a rezoning application for Lots 43 and 44, Block 14, 
D.L. 2027 from (C-2) Commercial District to (RS-l) 
One-Family Dwelling District. 


INFORMATION 


2. Neighbourhood Pub - 
7619 Nanaimo Street 

Council at its meeting of October 22, 1974, passed the following 
motion: 

"THAT consideration of an application for a neighbourhood 
pub at 7619 Nanaimo Street be deferred pending the results 
of the plebiscite to be undertaken with respect to the 
proposed neighbourhood pub at 7I6I Victoria Drive." 

(Results of the Victoria Drive plebiscite which failed with 
only 4^.4/0 in favour were reported to the Committee March 6, 1975 
and went to Council March iS, 1975.) 

Cont'd . . . 
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Clause #2 continued ; 

The Clerk advised the Committee that the applicant for the 
neighbourhood pub at 76l9 Nanaimo Street, Mr. Byron Wynne, wss not 
present at today's meeting, and it was 

RESOLVED 

TO defer further consideration of Mr. Byron Wynne's application 
for a neighbourhood pub at 76l9 Nanaimo Street until Mr. Wynne 
is able to appear before the Community Services Committee. 


3. Neighbourhood Pub - 

4473 West 10th Avenue 

Council at its meeting of October 22, 1974, passed the following 
motion: 

"THAT the following recommendations of the Community Development 
Committee, as contained in its report of September 12, 1974, be 
approved: 

'THAT the application of Mr. Martin for a neighbourhood pub at 
4473 West 10th Avenue be approved in principle subject to the 
City conducting a referendum of the residents and merchants in 
a four block area surrounding 4473 West 10th Avenue, the cost 
of such referendum to be borne by the applicant, Mr. Martin. 

THAT the applicant will comply with all applicable City 
legislation. ' 

FURTHER THAT, as a standard procedure in all applications, the 
Director of Permits and Licenses notify citizens groups in the 
general area, immediately upon receipt of a neighbourhood pub 
application. " 


The Committee had before it for consideration a letter from the 
applicant , Mr. Gil Martin (circulated) requesting an indefinite deferral 
of the referendum on his application to operate a neighbourhood pub at 
4473 West 10th Avenue. 

During discussion the Committee felt that if Mr. Martin's applica- 
tion is deferred such deferral should have no bearing on any other 
person's application to operate a neighbourhood pub in this particular 
area and it was noted that a new application could jeopardize 
Mr. Martin's application. 

Following discussion it was 

RESOLVED 

THAT the application of Mr. Gil Martin to operate a neighbourhood 
pub at 4473 West 10th Avenue be deferred indefinitely, it being 
understood that such deferral will have no bearing on any other 
application for a neighbourhood pub in this area. 


4. Nasaika Lodge Communications Committee — 
Programs for Native People 

The Committee had before it for consideration a letter dated 
March 17, 1975 (circulated) from Mr. Larry Seymour, Chairman of the 
Communications Committee of Nasaika Lodge, in which Mr. Seymour requests 
an opportunity to discuss with the Committee the development of pro- 
grams for native people. 


Cont'd . . 
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Clause #4 continued : 

Mr. Seymour read a brief dated March 20, 1975 (circulated) which 
indicated his group wants the use of the Vancouver Indian Centre and 
also seeks a house in Vancouver, possibly to be purchased if funds 
can be acquired from the Human Resources Department. 

Alderman Rankin, Chairman, explained that this group of native 
people has occupied Nasaika Lodge at 666 West 12th Avenue since 
approximately March 1, 1975 • 

Nasaika Lodge was established eight or nine years ago and operated 
with varying degrees of success; was later converted to a treatment 
centre for psychiatric problems and during the past seven or eight 
months received very little use until the native group moved in. 

There was considerable discussion on this matter and the observa- 
tion was made by the Committee that the City could not lend its support 
to the native group until its programs are spelled out in detail. It 
was further noted that the native group's concerns are matters which 
involve the Resources Board and the H-uman Resources Department. 

Following discussion it was 

RESOLVED 

THAT the brief dated March 20, 1975, from the Inter-Tribal 
Housing and Heritage Society, be received, and that the 
City Properties and Insurance Department be asked to report 
to the Community Services Committee on what premises are 
available in the City which could be suitable for use by 
the Inter-Tribal Housing and Heritage Society. 


RECOMMENDATION 


5. Pofi Bar - 17l6 Charles Street 

Council at its meeting of January 14, 1975, passed the following 

i motion: 

I 

"THAT the Chairman of the Standing Committee on Community 
Services and the Director of Social Planning review the 
hours of operation and entrances and exits to the Pofi 
Bar, as well as the matter of the development permit 
application for report back to Council as soon as possible." 

i The Committee had before it for consideration a letter dated 

i March 12, 1975 (circulated) from Mr. Ron Perrick, legal counsel for 
I Mr. Tom Bresciani, operator of the Pofi Bar. 

! Mr. Perrick stated that Mr. Bresciani made an effort to create 

! a new entrance to the premises off Commercial Drive but this proved 
impossible. Relocating the Pofi Bar within the building would have 
I provided access to Commercial Drive and would have involved Mr. Bresicani 
j taking over two present businesses being operated on the Commercial 
i Drive side of the building. However, according to Mr. Perrick's 
j letter, Mr. Bresciani 's landlord has now made such a move financially 
^ impossible. 

A third alternative proposed by Mr. Perrick would be to have 
the Vancouver Italian Soccer Club operate the club, a move Mr. Perrick 
claimed would mean no more than 5O-0O persons would be at the club 
at one time. 

During discussion it was noted the Social Services Committee on 
December 10, 1974 recommended cancellation of the Pofi Bar business 
license but that Council on January 14, 1975, went along with leaving 
the club open if the entrance was changed to Commercial Drive. 
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Clause #3 continued : 

This has not occurred. 

Followins? dis' acsion it was 
Rji;COi-PENDED 

THAT if, within 30 days, the entrance to the Pofi Bar, 
1716 Charles Street, is not relocated to Commercial Drive, 
the Chief License Inspector be instructed to cancel the 
business license of the Pofi Bar. 


The meeting adjourned at approximately 4:55 p«m« 


FOR COUNCJl ACTION SEE PA6E(S).^f/ 
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BOARD OF ADMINISTRATION (Wot-ks - ) 


JULY 17TH, 1970, 
The following is a report of the Board of Administration: 


WORKS & UTILITY MATTERS 


CITY ENGINEER'S REPORT 


1. Relocate Spur Track Crossing 

South Kent Avenue East of Jellicoe Street 

"An application has been received from Ocean Cement Limited to re- 
locate an existing spur track across south Kent Avenue to serve their 
industry. 

I RECOMMEND that:- 

(1) The application be approved subject to the conditions set out 
in the Standard Railway Crossing Agreement which includes in 
its provisions that all costs, actual and related, of con- 
struction, maintenance and removal be paid for by the company. 

(2) Your Engineer be authorized to sign the application plan to 
the Railway Transport Committee on behalf of the City: 

(a) after the plan has been amended to his satisfaction. 

(b) when an undertaking has been received from Ocean 
Cement Limited to execute a Standard Railway Crossing 
Agreement. " 


Your Board RECOMMENDS that the foregoing be approved. 


RECOMMENDATIONS ; 

2. Execution of Service Agreements with 
Utility Companies 

The City Engineer reports as follows: 

"Before connecting or providing electrical, gas or 
telephone service to a premises, the utility companies 
require the customers to sign standard service agreements. 
Each agreement, which is also the customer's application 
for service, describes the type of service which the 
utility is to supply and provides for the customer's 
acceptance of the rates, terms and conditions in the 
utility's tariffs. 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON PLANNING & DEVELOPMENT 

March 20, 1975 


A meeting of the Standing Committee of Council on Planning and 
Development was held on Thursday, March 20, 1975, in the No. 2 
Committee Room, third floor. City Hall, at approximately 3:30 p.m. 


PRESENT: 


ALSO 
PRESENT: 

ABSENT: 

CLERK : 


Alderman Bowers, Chairman 
Alderman Bird 
Alderman Cowie 
Alderman Kennedy 


Alderman Boyce (Item 3 only) 
Alderman Harcourt 
M. Cross 


INFORMATION 

1. (A) Beautif ication Pro.jects 

Mr. H. W. Pickstone, Deputy Director of Planning, introduced 
members of the Planning Department who are involved on Beautifi- 
cation Projects - Michael Egan, Michael Kemble and Jon Gift-Ellis. 

Mr. Egan described the beautif ication process as physical input 
into a deteriorating neighbourhood - you improve physical 
appearance to attract more people into the area. The process 
involves collection of data, theory of design principles and 
meeting with property owners and concerned groups When the 
project comes before Council it is in a form that all involved 
have agreed upon. At this point a Local Improvement Programme 
is initiated to pay for the property owner's share i.e. two- thirds 
of the total cost of the project. 

Four projects have been completed - Maple Tree Square, Blood 

and Trounce Alley, both in Gastown; Kerrisdale and Hastings Street. 

The Water Street Project is under construction and the West Broadway 
Project will be before Council shortly. 

The total amount allocated for Beautif ication Projects is 
$l,lSl,000 of which the projects have used $1,036,000 i.e. SB?^ of 
the total. The balance of the funds will be used on the 
West Broadway Project. 

Mr. Pickstone advised the Committee that the Blood and Trounce 
Alley and Maple Tree Square Projects have received the First Annual 
Heritage Canada National Award of Honour. 

RESOLVED 

THAT the verbal presentation by the Planning Department 
on Beautif ication Projects be received. 

(B) Heritage Matters 

Mr. H. W. Pickstone, Deputy Director of Planning, introduced 
Nancy Oliver and Manfred Klenke who are the members of the 
Planning Department involved in Heritage Matters. 

The Committee considered a report of the City Manager dated 
March 13, 1975. 


cont ' d . . . 
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C lause No. 1(b) (continued) 

Dr. Oliver outlined the four factors necessary for a 
successful historic preservation programme i.e. public 
support, a legislative basis economic support and a 
preservation process. 

A Charter Amendment provides for the designation of buildings, 
structures and lands, however, it does not provide for the desig- 
nation of areas such as Gastown or Chinatown. A City of Vancouver 
By-law has established the Heritage Advisory Committee to advise 
Council on Heritage Matters. Dr. Oliver stated that there is no 
provision for the co-ordination of the preservation of historic 
buildings with the requirements of the Fire By-law or the Building 
Code . 

The Heritage Group of the Planning Department provides 
resource back-up for the Heritage Advisory Committee; works with 
the Local Area Planners providing information as to what buildings 
might be of heritage value in their area; revievs demolition permit 
applications referring some to the Heritage Advisory Committee and 
some to the Curator of History re preservation of artifacts; and 
answers enquiries from the public with respect to designation. 

The major work undertaken by the heritage group is the. 
heritage survey of the City. This is carried out at three levels: 

Level 1 - photographs are taken and information obtained 
on the building 

Level 2 - building permit information is obtained 

Level 3 - details of architectural merit are obtained as 
well as a historic survey of the people who 
lived there 

An example of the information contained in each of the three levels 
was distributed at the meeting and is on file in the City Clerk's 
office. 

Mr. Klenke advised that he is involved in a study of the 
economic evaluation of private and public holdings to determine 
economic benefits and costs, and a study to evaluate possible 
methods of financing the costs of preservation. He provides 
economic input when required by the Heri'cage Advisory Committee 
i.e. determining the structural condition of buildings and costs 
of preserving 25 to 30 buildings on Block 23- 

Mr. M. Gropper, Chairman of the Heritage Advisory Committee, 
stated that the Committee began meeting on March 19, 1974. 
There was a City By-law establishing the Committee, but no 
legislation giving any authority. They were operating on an 
ad hoc basis to determine what buildings they would like to 
see designated. 

Mr. Gropper advised that out of approximately 150 structures 
and buildings a list of buildings recommended for designation 
was prepared for Council -22 buildings have been designated. 

A Sub-Committee on Legislation is being set up as the 
legislation in the Vancouver Charter is not adequate. More 
and more staff and Committee time is being taken up as developers 
and architects become aware of the importance of preservation. 
The Committee would like to work on a booklet which would explain 
what designation means, how it occurs, etc. 

The Committee has a number of buildings under review and they 
will be coming forward to Council with a comprehensive list of 
buildings recommended for designation. 


cont ' d . . . 


53^ 


Standing Committee of Council on 

Planning & Development 3 

March 20, 1975 

Clause No. 1(b) (continued) 

At the moment there are two vacancies on the Committee. 
Mr. Gropper advised that they will be coming forward with 
recommendations to fill the vacancies. It was suggested that 
when their recommendations come to the Planning and Development 
Committee a recommendation on length of tenure for Committee 
members also be included. 

The Committee 

RESOLVED 

(a) THAT the Heritage Advisory Committee recommend to the 
Standing Committee on Planning and Development names 
for the vacancies as well as terms of reference and 
length of tenure of members. 

(b) THAT the Heritage Advisory Committee pursue changes in 
legislation and procedures to arrive at various levels 
of designation. 

(c) THAT the Heritage Advisory Committee and the Director 
of Planning discuss further the designation of areas 
and report back to the Standing Committee on Planning 
and Development. 


RECOMMENDATION 

2 . Langara Citizens* Committee 

The Committee considered a memorandum from Mr. H. W. Pickstone, 
Deputy Director of Planning, indicating that the Langara Citizens' 
Committee requested Mr. T. Humphries be appointed as a representa- 
tive from the Student Body of Vancouver Community College to 
replace Mr. D. Brown who has resigned. 

RECOMMENDED 

THAT Mr. T. Humphries be appointed to the Langara Citizens' 
Committee as the representative from the Student Body of 
the Vancouver Community College. 

3 • Fairview Area Planning 

The Committee considered a report of the City Manager dated 
March 13th 1975, wherein the Director of Planning submitted 
Interim Development Control Guidelines for the Fairview 
Slopes (copy circulated). Mr. Ron Youngberg, Associate 
Director, Area Planning, advised that these guidelines are 
more explicit than the ones withdrawn by the Director of 
Planning at the March 4th Committee meeting and would remove 
the "freeze" on developments in the Fairview Slopes. 

Mr. Dan Cornejo, Fairview Planner, stated that the Committee 
on March 4th had requested the Director of Planning to bring 
back a revised set of guidelines in l6 days. The Interim 
Development Control Guidelines are a positive response to 
what the Planning Department feel should be retained and 
preserved in the area thereby giving the community and archi- 
tects wanting to develop in the area, a better idea of what 
would be appropriate redevelopment. These guidelines should 
be adopted as Interim Guidelines and be reviewed by the 
Director of Planning with the Fairview Planning Committee 
in 6 months. 

The City Manager by memo dated March 19th forwarded the 
comments of the Director of Social Planning to the Committee 
(copy circulated). 
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With respect to the guideline re buildings of architectural 
or historic merit, the Planning Department submitted a list 
indicating 5 buildings in Category 1 and 76 buildings in 
Category 2 of the report "Fairview Slopes Building Heritage". 
Mr. Cornejo pointed out that over of the land in Fairview 

Slopes is vacant. There are 150 houses in the area and the 
guideline is an attempt to encourage preservation of just 
over half of them. 


Mr. Ray Young of the Social Planning Department questioned 
whether the gui.ielines requesting assistance in relocating 
persons would intrude on the jurisdiction of the Landlord 
& Tenant Act. The Act requires 4 months notice to be given and 
up to $300 moving expenses where redevelopment occurs. The 
Social Planning Department feels these requirements are 
adequate. Mr. Cornejo stated that this guideline was included 
as it is believed that within the next six months most of the 
tenants in the over 400 low- income units on the Fairview Slopes 
could be given their termination notice. 

The Committee considered the Interim Development Control 
Guidelines and 

RECOMMENDED 

A. In addition to the provisions contained in the District 
Schedules, the Director of Planning and City Council 
will have particular regard to the following guidelines 
when dealing with conditional uses in the CRM-2 and 
CRM- 3 zones: 

(i) Permit development on those sites not containing 
buildings of historic or architectural merit 
listed in category 1 in the Planning Department 
study "Fairview Slopes Building Heritage" ; 

(ii) Where new development involves the displacement of 
older persons, a family with children, or results 
in extreme hardship to tenants with approximately 
3 or more years residence, ensure that the developer 
complies with the provisions of the Provincial Land- 
lord & Tenant Act; 

(iii) Encourage the preservation of the 5 buildings of 
major importance to the City in terms of Heritage 
merit as listed in category 1 of the Planning 
Department study "Fairview Slopes Building Heritage" 
by allowing any appropriate use within the CRM-2 
and CRM-3 schedules subject to the condition that 
the building facade is restored to its historical 
character as part of the total development; 

(iv) Discourage development which involves the demolition 
of buildings listed in category 1 in the Planning 
Department study "Fairview Slopes Building Heritage" ; 

(v) Limit commercial use to 50^° of gross floor area in 

a single development or 7,500 square feet, whichever 
is the lesser, on the north side of 8th Avenue, and 
in all other areas, except the south side of 6th 
Avenue, limit commercial use to 25'fo of gross floor 
area, or 1,500 square feet, whichever is the lesser; 

(vi) Development proposals for the south side of 6th 

Avenue should have regard to the difficult traffic 
and noise situation which exists there and will be 
considered on their own merit; 
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(vii) Encourage new development to be generally compatible 
in design, building materials, and use with nearby 
residential development; 

(viii) Generally not approve development which exceeds a 
height of 35 feet measured vertically above a 
hypothetical line connecting the North and South 
property lines, but in no case shall the height 
exceed 25 feet above the South property line; 

B. THAT Interim Development Control Guideline (4) in 
Appendix II of the report of the City Manager be 
deleted. 

C. THAT the Interim Development Control Guidelines 
outlined in A above be reviewed by the Director 
of Planning with the Fairview Planning Committee 
in six months for report back to Council. 

(Alderman Cowie wished to be recorded as against Category 2 
being excluded in recommendation A(i) and A(iv) as well as 
the deletion of the guideline in recommendation B.) 


FOR COb'NClL ACTION SEE PAGE(S) .t!£-£. 


REPORT TO COUNCIL 



STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 

March 26, 1975 

A meeting of the Standing Committee of Council on Finance and Admin- 
istration was held in the No. 2 Committee Room, third floor, City- 
Hall, on Wednesday, March 26, 1975, at approximately 2:30 p.m. 


PRESENT: Alderman Volrich, Chairman 

Alderman Bowers 
Alderman Sweeney 

ABSENT: Alderman Marzari 

Alderman Kennedy 

CLERK: G. Bard en 


RECOMMENDATION 

1. Greater Vancouver Convention & Visitors' Bureau - 
Grant Request 

The Committee had for consideration a letter dated February 
20, 1975, and brief from the Greater Vancouver Convention & 
Visitors' Bureau. Mr. J. Hoegg, President, Mr. G.F. Blyth, 
Treasurer and Mr. Hugh B. Main, General Manager, reported that the 
Tourist Bureau performs many functions that might otherwise 
have to be performed by the City. The Bureau is the most 
efficient and experienced organization to do the job. The 
niomber of visitors to the Bureau have increased seven times 
in the last ten years with no increase in the $100,000 grant 
from the City. The Bureau requested the City to increase the 
grant for 1975 to $125,000. The Bureau also requested that 
the City consider contracting with the Bureau to provide for 
the "Servicing of Visitors" rather than an outright grant. 

The Committee agreed that the Bureau provides an efficient 
City function, but felt the amount of the grant should remain 
the same until the City revenues have been established for 
1975. It was suggested that the Provincial Government be 
approached to increase their grant to the Tourist Bureau in 
terms of increased revenues they receive from hotels and 
motels. It was also reported that the Provincial Government 
has done some study on a Convention Centre for Vancouver and 
this should be pursued. The Committee questioned whether con- 
tracting with the Bureau would be better than providing an 
outright grant. There could be more problems for the Bureau 
such as other bidders and more interference from the City. 
It was agreed that the Tourist Bureau would discuss with the 
Director of Finance the feasibility of a contract concept and 
an approach to the Provincial Government for increased funding. 

Following further discussion it was 

RECOMMENDED 

(a) THAT City Council approve a grant of $100,000 to the 
Greater Vancouver Convention & Visitors' Bureau for 
1975 and consideration be given to supplementary funding 
once the City revenues are established for 1975* 

(b) THAT City Council seek a meeting within two months with 
the Provincial Government to discuss increased parti- 
cipation in funding for the Tourist Bureau and other 
Tourist Bureau matters. 
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2. 1975 Cultural Grants - Pier One Puppet Theatre 

The Committee had for consideration a Manager's Report dated 
March 17th outlining details of a request from the Pier One 
Puppet Theatre for a $2,000 non-recurring Cultural Grant. 

Ms. Mary Hawkins reported that this group has been providing 
puppet shows in Gastown over the past two years and has seen 
its attendance grow to a level that permits two Sunday matinees 
each consisting of a half hour performance. Approximately 75 
persons can be accommodated at each performance for which a 
small admission of 750 per person is charged to defray operating 
expenses. 

The services of up to three puppeteers are required to perform 
the usual offering of two skits per show. The performances 
are generally regarded as entertaining and are well received 
by the children. This group is a voluntary association that 
is independent of Pier One Import Company, the Lessor. In the 
past it has operated, free of any rental, out of a building 
owned by this company. However, Fire Regulations require 
alterations that will cost $2,000 and under the circumstances 
the lessor is unwilling to continue with this arrangement. 

The Committee suggested that the owner of the building might 
provide a matching grant with the City and Alderman Bowers 
agreed to contact the owner. 

Following further discussion it was 

RECOMMENDED 

THAT the City contribute one half the cost of renovations 
required at 100 Powell Street up to a maximum of $1,000. 

INFORMATION 

3. student Summer Employment - 'SWIM 75' 

The Committee had for consideration a sx;immary sheet showing 
projects approved by the Committee on March 2Cth for various 
City departments and four late submissions as follows: 

City's Share 

Department Pro.ject 1974 rates 

Fire Department Sprinkler Check $967 

Engineering Street Encroachments 659 
Department 

City Clerk File Revision Nil 

Social Planning Inventory 350 


$1976 


Following discussion it was 
RESOLVED 

(a) THAT this Committee approve funds for the four projects 
totalling $1,976. 

(b) THAT the Assistant City Engineer, Departmental Services 
and Sewers, Mr. K. F. Dobell, be authorized to sign 
application forms as Municipal officer and to make minor 
adjustments in submissions where necessary, (e.g. propor- 
tion of University students) . 

cont ' d ... 
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RECOMMENDATION 

4 . Sea Festival - Grant Request 

Mr. Ray Greenwood, Chairman, and Mr. K. W. Chauvin, President, 

reported that the Junior Chamber of Commerce plans to put on 

a small scale Sea Festival called "1975 Jaycee Sea Festival". 

All of the events will take place in English Bay and wiM be 

family type events such as bands, painting competition, sand 

castle competition, etc. The total budget for the Festival 

is $7,000, of which $1,000 would be solicited privately and 

for the balance they are requesting a grant of $6,000 from the City. 

Mr. Ernest Fladell stated that the Social Planning Department 
is requesting a fund for events of this type in their 1975 
budget and this event would fit into such a programme of 
events. 

Following further discussion it was 
RECOMMENDED 

THAT the request for $6,000 towards the 1975 Jaycee Sea 
Festival be received and referred to the Social Planning 
Department for consideration in the programme of events. 


The meeting adjourned at approximately 4:00 p.m. 


FOR COUNCIL ACTION SEE PAGE(S) 



REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON 

HOUSING AND ENVIRONMENT 


March 27, 1975 

A meeting of the Standing Coiranittee of Council on Housing and 

Environment was held on Thursday, March 27, 1975, at 1:30 p.m. in 

the No. 1 Committee Room, Third Floor, City Hall. 

PRESENT: Alderman Harcourt, Chairman 
Alderman Bird 
Alderman Boyce 
Alderman Cowie 
Alderman Rankin 

CLERK: R. Demofsky 

The Minutes of March 6, 1975, meeting were adopted. 

INFORMATION : 

1 . Collingwood United Church - Housing Project 

Submitted by the Housing Planner was a memorandum regarding the 
above noted matter, which had been considered by the Committee on 
March 6, 1975: 

"Some confusion appears to have arisen concerning zoning and 
floor space ratios recommended by the Planning Department for 
the Collingwood United Church site. 

The Planning Department is willing to consider zoning to RM-3 
density on the Collingwood site. Translated into floor space 
ratios, RM-3 provides for a basic floor space ratio of 1.0 with 
the possibility of bonuses to f.s.r. = 1.85 to reflect superior 
design features. RM-3 density is comparable to structures in 
similar suburban shopping centres such as Kerrisdale." 

RESOLVED, 

THAT the memorandum from the Housing Planner referred 
to above be received and noted as the latest position 
of the Planning Department in respect of the housing 
project of the Collingwood United Church. 


RECOMMENDATIONS : 

2 . Housing Progress Report 

The Committee considered a report from the Housing Planner dated 
March 20, 1975, regarding the above noted matter. 

During discussion of this report the Chairman advised that 
Vancouver City Council on March 25, 1975, approved expropriation 
procedures against the owner of the one piece of property causing delays 
in the construction of Antoinnette Lodge. This development will now 
be able to proceed. 

During discussion of the Penta Co-operative Housing Project at 
20th Avenue and Camosun Street, the Committee heard a delegation of 
residents who submitted a petition against this particular project. 
Mr. S. Bruster, spokesman of the delegation, questioned the Committee 
on zoning, selling price, possibilities of sub-division, etc. 

The Committee also considered a Manager's Report dated March 24, 
1975, regarding this housing site. This report stated in part: 
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"The Supervisor of Property & Insurance reports as follows :- 

"On December 17th, 1974, Council approved a recommendation of the 
Standing Committee of Housing that 

(c) 'this matter along with the site plans, be referred to the 
Supervisor of Property & Insurance and the Director of 
Planning for report back on conditions of acquisition and 
any other relevant matters'. 

A letter from United Housing Foundation advising that they were 
interested only in a reduced area, with site plans enclosed, was 
received by this office March 20th, 1975. 

The site plans show a reduced area with access from Camosun Street, 
and extension of water services along Camosun, 2 0th and 21st Avenues. 
As stated above, the letter from the Society was not received until 
March 20th and there has been no discussion on this proposal between 
the Society and this office, and it must be assumed that the matter 
of roads and servicing has been discussed with the City Engineer. 
On the original basis of determining market value of the proposed 
subdivision into serviced, buildable single family lots, the value 
of the reduced area would be $450,000.00, less $20,000.00 to bring 
the property to a buildable condition, for a total of $430,000.00 or 
$16,500.00 per unit. The Society is requesting sale of the site for 
a price of $11,500.00 per unit, or -a total of $299,000.00 for the 
26 units to be constructed on the site. 

If Council chooses to approve the sale of this site for $299,000.00 
as requested by the Society, it is recommended there be no further 
reduction from this sum for additional costs of construction because 
of soil conditions. In addition, it is recommended the sale of this 
site be subject to consolidation of the lots and lane and preparation 
of a sub-division plan at the expense of the purchaser; the purchaser 
obtaining a development permit within 12 days and commencing 
construction within 12 months from date of Council approval of the 
sale (being the sale date); payment of taxes, all registration fees 
and the usual administration fee by the purchaser; and subject to 
any easements required by the City Engineer. Jt is also recommended 
that the subdivision of City lands on the North side of 2 0th Avenue 
at this location held in abeyance pending the outcome of this matter, 
be allowed to proceed." 

Following further discussion, it was 

RECOMMENDED, 

A. THAT the above noted housing progress report be received. 

B. THAT the petition against the housing project at 
2 0th Avenue and Camosun Street be received. 

C. THAT a public hearing to consider rezoning of the 
Antoinnette Lodge and Penta Co-operative housing sites be 
held immediately following consideration of this matter 
by the Vancouver City Planning Commission. 


3. Chairman's Report - Housing and Environment Committee 
Progress and Future Goals 

The Committee considered the Chairman's report dated February 27, 
1975, outlining actions initiated during the preceding six months and 
anticipated actions during 1975. This report is on file in the City 
Clerk's Office. 

RECOMMENDED, 

THAT the above noted report be received. 


Cont "d 
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The utility's tariffs describe the types of services 
available, states the term of the agreement (usually one 
year and automatically renewable unless terminated), pro- 
vides for cessation of service if the contract is breached 
and saves harmless the utility against actions resulting 
from a failure of the utility's service. 

The present practice is for the Assistant City Engineer - 
Electrical to sign the service agreements for City-owned 
buildings which use low voltage electricity, low pressure 
gas, or telephone service. The estimated cost during 
the first year for the electrical, gas or telephone 
service provided under any of these agreements ranges up 
to a maximinn of |5,000. 

Service agreements for high voltage electricity, high 
pressure gas or large telephone switchboards such as for 
the City Hall Annex and the City Works Yard, have been 
subject to reports to Coixncil requesting authority for 
His Worship the Mayor and the City Clerk to execute the 
agreements, subject to the agreements being satisfactory 
to the Corporation Coimsel. These agreements are similar 
to those which are executed by the Assistant City Engineer 
Electrical, with the exception that they include more 
details of the utility tariffs and save harmless the 
Utility Companies against costs and actions resulting 
from the use of the electrical energy. The estimated 
cost during the first year for the electricity, gas and 
telephone service provided under any of these agreements 
would range from |5,000 up to $70,000. 

The funds for these expenditures are approved by Council 
as part of the operating budgets for the buildings. 

Since the signing of these agreements is of a routine 
nature and since the Corporation Coimsel is of the opinion 
that the standard service agreements are acceptable to 
him, I RECOMMEND that the City Engineer, or the person 
delegated in writing by him, be authorized to execute all 
service agreements for electricity, gas and telephone 
which have been approved by the Corporation Counsel." 

Your Board 

RECOMMENDS that the foregoing report of the City Engineer 
be adopted. 


3. Lane South of 49th Avenue East of 
Dunbar Street in Block 6, D.L. 314 

The Deputy City Engineer reports as follows : 

"The City has subdivided its lands north of 50th Avenue 
creating Lots C to F and proposes to market them. In 
its subdivision the City dedicated the portions of its 
lands required for the f orementioned lane together with 
a 20 foot outlet to 50th Avenue and also provided under- 
ground power and telephone services to the Lots. 

There is a partial lane system in the block and the lane 
has been opened for 132 feet east of Dunbar Street 
serving four abutting lots. The balance of the lots 
in the block, except for the City-owned lots, are developed 
and are set up to provide access for vehicles from the 
streets . 


Cont/d. 
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4 . Lodging House By-law Enforcement Progress 

Submitted for the Committee's consideration was a Manager's Report 
dated March 20, 1975, which stated in part: 

"The Medical Health Officer reports as follows: 

"This report will give details on the enforcement of the Lodging 
House By-law in the Core Area, (that part of the City north of 
Broadway, and bounded on the east by Clark Drive and bounded on the 
west by Burrard Street, English Bay and Stanley Park) for the period 
January 21, 1975 to March 19, 1975. 

During this period. Lodging House enforcement was maintained as a 
priority programme. The inspections performed by the Public Health 
Inspectors revealed that the number of Lodging Houses requiring permits 
has further been reduced to 902 Lodging Houses. There has been a 
reduction of 36 premises comprising 377 rooms since January 23, 1975. 
This reduction in number may be attributed to demolitions for con- 
struction; change of use to single family dwellings, duplexes, and 
other accommodation; and as a result of Lodging House By-law 
enforcement . 

The Public Health Inspectors have been concentrating their efforts in 
attempting to get the remaining applications submitted for Lodging 
House Operator's Permits. 

There are still 11 premises being processed in the courts, 3 cases 
have been finalized with a total of $200.00 in fines during this 
period. A total of 711 applications for Operator's Permits have been 
received to date and the permits for these premises have either been 
delivered, rejected, or are in the process of being delivered. All 
permits issued are Interim Permits with varying expiry dates. Some 
of these are subject to the completion of renovations. All Operators 
are to be examined for their knowledge of the contents of the Lodging 
House Operator's Manual (to be published shortly). 

Letters have been sent to operators of four (4) more premises ordering 
the closure of their premises because of their declared intention 
of not complying with the requirements of the Lodging House By-law. 

Of the operators who received closure letters from the Health 
Department previous to the report of January 23, 1975, three (3) have 
converted their premises to other forms of housing, and four (4) now 
state they intend to comply with the Lodging House By-law." 

The Director of Environmental Health advised that owners of 
smaller lodging houses in the Core Area are failing to apply for 
operators permits. 

During discussion of the report the Committee noted that the 
owner of the lodging house at 2 65 Union Street had been given a four 
month interim permit, and in the meantime sold this premise. The 
Director of Environmental Health advised that he would check into this 
matter and report back. 

It was noted that approximately 8 4 people living in the Downtown 
Eastside area were in need of rental subsidies. Ms. Lyn Phipps of 
the First United Church, and Mr. Ray Young of the Social Planning 
Department were preparing the necessary information for submission to 
the Minister of Human Resources in order to secure the required rental 
subsidies . 


Cont'd . 
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Following brief discussion, it was 
RECOMMENDED , 

A. THAT the above noted Lodging House By-law enforcement 
progress report be received with commendations to the 
Health Department. 

B. THAT the Medical Health Officer be instructed to carry 
out the necessary steps to make all lodging houses in 
the Core Area conform to Lodging House By-law require- 
ments . 


5 . Lodging House Manual 

The Committee considered a Manager's Report dated February 26, 
1975, regarding the above noted matter. This report, which is on file 
in the City Clerk's Office, stated in part: 

"The Health Department in co-operation with various community 
organizations has now completed the fourth draft of the proposed 
Lodging House Operator's Manual. 

The three previous drafts have been circulated to community groups 
and all of their recommendations have been included in this fourth 
draft. 

This manual, if approved, would be printed in booklet form and 
distributed to all Lodging House Operators. It is required that 
the Operators demonstrate their knowledge of the material in this 
manual before obtaining an Operator's Permit. 

The Fire Department has also contributed material to be included 
in the manual. 

The Medical Health Officer recommends that this Operator's Manual 
be approved for printing and distribution." 

Following discussion of this matter, it was 

RECOMMENDED, 

THAT the Operator's Manual be approved for printing and 
distribution. 


6. Fire By-law Enforcement Progress 

Submitted for the Committee's consideration was a Manager's Report 
dated March 20, 1975, which, when amended by an updated report, stated 
in part : 

"The Fire Chief reports as follows: 

"In the last progress report of January 23, 1975, there was a total 
of 134 hotels making positive progress towards compliance with the 
Bylaw requirements and 61 of that number were completed. 

There were also 33 hotels which already complied with the Bylaw. 

The progress made to date with the 353 hotels is as follows: 
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SKID ROAD ONLY TOTAL "CORE AREA" 

PLUS SKID ROAD 


Hotels-Completed or comply with 

Bylaw: 68 119 

Contracts signed/or in process 

of completion: 47 91 

Awaiting trial as a result of 

prosecution: 15 28 

Hotels prosecuted - have not 
complied and require follow-up 
for compliance or further 

prosecution: 5 21 

Vacated rather than comply with 

Bylaw: 13 20 

Held pending appeals to Housing 

Committee : 4 6 

Hotels under 20 rooms: 7 20 

Orders outstanding: 2 53 

Hotels outside Core Area: - 5 


132 353 

This report, which is on file in the City Clerk's Office, also 
advised that a total of 26 buildings had changed their status since the 
last progress report. It outlined hotels in which work was progressing 
by the owner to conform to Section 38, contracts were signed, work was 
completed and approved, contracts were signed for sprinkler estimates, 
sprinkler estimates were completed and approved, information forwarded 
to the City Prosecutor, and notices were sent. 

During discussion the Committee noted that 132 of 160 hotels in 
the Skid Road area (or approximately 80%) had been upgraded to Fire 
By-law standards. 

RECOMMENDED, 

THAT the above noted progress report be received with 
commendations to the Fire Department. 

7. Fire By-law Appeals 

i. 404 Union Street - Lily Sam 

. The Committee considered a Manager's Report dated February 27, 
1975, in which the Fire Chief stated that: 

"The condition of the existing exterior fire escape is 
dangerous and Mrs. Sam has not responded to our orders 
to make the necessary repairs to render it safe. As a 
result we have requested a prosecution in this case." 

Mrs. L. Sam, owner of the above noted premise, advised that she 
would replace the dangerous fire escape. 

The Committee noted that on January 16, 19 75, it had 
recommended that she bring this building up to Fire By-law 
standards. 

RECOMMENDED, 

THAT Mrs. Sam repair the dangerous fire escape on 
or before April 24, 1975, or have the building 
closed. 
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ii . 46 8^ Union Street - Sue and Sun H. Lum 

The Committee considered a Manager's Report dated February 27, 
1975, in which the Fire Chief stated that the owner had 
improved this building since the last report. 

RECOMMENDED , 

THAT the Fire Chief be instructed to carry out normal 
by-law enforcement on the premises at 46832 Union 
Street. 


iii. 777 Burrard Street - Mrs. Doris Gould 

The Committee considered a Manager's Report dated February 27, 
1975, in which the Fire Chief advised that this building 
does not meet Fire By-law requirements. Sprinkling would be 
the last solution. 

RECOMMENDED , 

THAT the Fire Chief be instructed to carry out normal 
by-law enforcement on the premise at 777 Burrard Street. 


iv. 4 30 Dunlevy Avenue - Chinese United Church Hostel 

The Committee considered a Manager's Report dated March 5, 
1975, which stated in part: 

"The building in question is a 3 storey wood frame 
structure with stucco exterior finish. 

The second floor is used for five residential rooms, 
office and Church occupancy. 

The third floor is used completely for residential 
purposes and contains 21 rooms. 

A total of 26 rooms are used for residential purposes 
in the building. 

The premises are well kept and housekeeping throughout is 
good - however, the structural deficiencies inherent in the 
building as outlined, (open stairway, transoms, panel doors, 
etc.) would present a serious hazard to life in the event 
of a fire occurring in the building. 

The corrective measures needed are: 

1. Enclose the rear stairwall. (Our Inspector is of the 
opinion this could be easily done.) 

2. All walls and ceilings of the two upper floors to be 
made fire resistive and all transoms to be closed up. 
(h" gypsum applied to walls and ceilings would give 
required fire resistance.) 

3. All panel doors to be replaced with 1 3/8" solid 
core doors. (Approximately 35 doors require 
replacement. ) 

4. An additional enclosed stairway will be required at the 
front of the building to service all levels. (This will 
be a major expense item.) 

5. Alternatively, the building may be fully sprinklered. 

Reducing the number of rooms to nineteen (19) would not 
reduce the hazard to life for the remaining occupants in this 
case. " 
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RECOMMENDED , 

THAT the Fire Chief be instructed to carry out normal, 
by-law enforcement on the premise at 430 Dunlevy Avenue. 


V. 148 E. 6th Avenue - Shirley L. & Edward 0. Gregson 

The Committee considered a Manager's Report dated March 5, 
1975, which stated in Part: 

"Re: Strott Apartments, 148 East 6th Avenue Vancouver, B.C . 

This building is used entirely for residence containing 18 
suites with approximately 5 4 rooms. 

This building definitely requires upgrading under Section 38. 
Upgrading would require enclosing the front inner stairway: 
providing gypsum board on the walls and ceiling of the 
corridors: installing new solid core suite doors and filling 
in all transoms. All work to be done to the satisfaction of 
the Building Department. 

In regard to this upgrading and use of the rear porch as a 
second means of egress, note should be taken of the Wood- 
working Shop on the adjacent property and within three (3) 
inches of the porch. A fire separation wall may be required." 

RECOMMENDED, 

THAT the Fire Chief be instructed to carry out normal 
by-law enforcement on the premise at 148 E. 6th Avenue. 


8 . Housing Relocation 

Vancouver City Council on June 25, 1974, passed the following 
motion when dealing with the Standing Committee on Housing Report dated 
June 11, 1974: 

"That the matter or relocation, housing registry, and computer 
time be referred to the Board of Administration for report." 

The Committee considered a Manager's Report dated March 19, 1975, 
entitled "Housing Registry and Relocation Services". Mr. R. Young 
of the Social Planning Department, reviewed this report with the 
Committee. (This report is on file in the City Clerk's Office.) He 
noted that under the Provincial Government funding formula for reloca- 
tion service the City can expect 15 cents per capita (based presently 
on the 1971 census) from the Department of Housing, if the City itself 
contributes 7.5 cents per capita. This arrangement will allow the City 
a total 1975 budget for relocation services of $95,962 (City share - 
$31,987). He continued to outline the five options for expending the 
above noted relocation service funds. Ann McAfee expressed that the 
Planning Department was urging the City to work towards a regional 
housing relocation service. The report outlined that both the 
Director of Planning and the Director of Social Planning were in favour 
of having this service on a regional basis. 

Ms. Tina Gordon of the Red Door Rental Aid advised that this 
agency provided housing for 176 people in a nine month period, 80% of 
which were hardship cases. She noted that by the time a person gets 
to where a vacancy had previously existed the place has been taken by 
a person sent by another agency and therefore, the most mobile people 
get to the place first. 
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Mr. Howard Arfan of the West End Centre for Seniors expressed 
approval of a City operated and computerized central registry which would 
maintain and involve existing agencies as decentralized relocation 
offices . 

The Committee noted that there were presently good relocation 
agencies in the City which should be utilized. 

RECOMMENDED, 

A. THAT Council authorize the Director of Social Planning, 
the Director of Finance, and the Co-ordinator of Data 
Processing to: 

a. assess the value of Timesavers computer programs and 
landlord listings and files; 

b. examine the economic costs and feasibility of entering 
into the necessary contract for computer hardware and 
time, with Timesavers and others; 

c. report back to Council as soon as possible with 
specific recommendations and budget; and 

B. THAT Council authorize the Chairman of the Housing and Environment 
Committee to hold discussions with various agencies in this 
field to secure their participation in the general structure 
outlined in this report and report back as soon as possible. 

C. THAT in the long term, a housing registry and relocation 
service is most appropriately handled at a regional level. 
The City should encourage G.V.R.D. participation and ultimate 
responsibility for operation of the housing registry and 
relocation service. 

D. THAT Council authorize an interim two month budget to the 
Red Door Rental Aid and the Y.W.C.A. to maintain their 
services from April 1st to June 1st while this report is 
being operationalized . ($12,216) 

Mr. J. Moodie, Administrative Assistant to the City Manager, 
noted that the $12,216 referred to in recommendation D above 
would not be cost-shareable with the Provincial Government and would 
thus have to come out of City funds. 


E. THAT a City operated and utilized central registry be 

developed which would maintain and involve the existing 
agencies as decentralized relocation offices. 


9 . Airport Planning Committee 

The Committee considered a Manager's Report dated March 10, 1975, 
regarding the above noted matter. This report stated in part: 

"The Director of Planning reports as follows : 

"In 1972 the Federal Government announced its intention to proceed 
with the construction of a new runway at Vancouver International 
Airport. This runway was to be in an east-west direction parallel 

to the present main runway and 5,0 00 feet further north. This 
announcement aroused considerable public opposition and as a 
result of this and following discussion at the Tri-Level Committee, 
an Airport Planning Committee was set up in the spring of 1973 under 
the Chairmanship of a member of the Department of Transport. Member- 
ship included members of the Federal Department of Transport, the 
Federal Department of Environment representatives of the Provincial Gov 
ernment, representatives of the major airlines and the general aviation 
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group, representatives from the GVRD, the Municipality of Richmond, 
the City of Vancouver, and a citizens group organized for the purposes 
called the Community Forum. The Committee was set up: 

'to advise on studies needed to ensure that the proposed 
development of the Vancouver International Airport is 
compatible with the planning of the various levels of 
Government and the concerns of the public in the communities 
involved,' as well as: 

'to consider and make recommendations on the studies 
undertaken. ' 

A study design to fulfill these terms of reference was prepared by 
the B. C. Research Council and the work was commenced in 1973. Six 
subcommittees were set up as follows : 

1. Airport Systems Subcommittee 

2. Forecasts and Economics Subcommittee 

3. Noise Subcommittee 

4. Provincial, Regional and Municipal Subcommittee 

5. Ecological Subcommittee 

6. Airport Facilities Subcommittee 

Consultant studies were commissioned under the umbrella of the study 
design and these were supervised by the various subcomraittees . 

The original deadline for completing the work extended several times 
until it became apparent towards the end of 1974 that it was going 
to be impossible to reach any consensus owing to widely conflicting 
viewpoints among the members of the Committee. 

In October 197 4, therefore, a proposal was presented to the Tri-Level 
Staff Committee meeting to take the work which had been done to date 
as a basis for examining two alternative scenarios. 

1. To commence construction of the runway immediately. 

2. To delay decision pending further work in certain areas. 

Each constituent group of the Airport Planning Committee will be able 
to give its support for one scenario or the other including reasons 
for such support. This completed document will then be presented to 
the Federal Minister of Transport who will be recommending a decision 
to the Federal Cabinet. It will also be available to other government 
groups such as the City of Vancouver who are clearly and vitally 
affected by the decision, and will be available for public discussion. 

The proposal from the Tri-Level Committee was accepted by the 
Airport Planning Committee with the addition of a third scenario: 
a decision not to construct the third runway. 

Work is underway on this wrap-up report with a target date for 
completion of mid April. The report will then be released and 
available for study with the thought that a political decision 
would be made towards the end of June. 


The members of the Airport Planning Committee have agreed to 
recommend to their own organizations that no position" be taken on 
this runway question until after the completion of the current 
studies in mid April." 

The Committee expressed concern that the whole City should be 
more involved with this situation and should support a request for 
a moratorium on the construction of the additional runway. 
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RECOMMENDED, 

A. THAT the above noted report be received. 

B. THAT just as soon as all reports on this matter have 
been completed and submitted for consideration, the 
Housing and Environment Committee holds an evening public 
meeting to discuss these reports and hear delegations. 

10 . G.V.R.D. Noise Control By-law 

The Committee considered a draft Noise Control By-law formulated 
by the G.V.R.D. and submitted to each municipality within the G.V.R.D. 
for consideration. 

Following discussion of this by-law, it was 

RECOMMENDED, 

THAT the draft G.V.R.D. Noise Control By-law be received 
and referred to appropriate City officials for report back 
at a future meeting of this Committee. 


The meeting adjourned at approximately 3:02 p.m, 


FOR COUNCIL ACTION SEE PA6E(S)j:jQi 
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REPORT TO COUNCIL 


STANDING COmiTTEE OF COUNCIL 
ON COMMUNITY SERVICES 


March 27, 1975 


A meeting of the Standing Committee of Council on Community 
! Services was held in the No. 1 Committee Room, third floor, City- 
Hall on Thursday, March 27, 1975 at approximately 3:30 p.m. 

PRESENT: Alderman Rankin (Chairman) 

Alderman Boyce 
I Alderman Marzari 

Alderman Sweeney 

ABSENT ; Alderman Volrich 

! CLERK: H. Dickson 


RECOMMENDATION 


1. Cedar Cottage-Kensington Youth Services Committee - 
Request for Continuation of Funding 

The Community Services Committee on January 30, 1975, following 
consideration of a brief from the above noted Committee, passed the 
following resolution: 

"THAT the application of Cedar Cottage-Kensington Youth Services 
Committee for City funding of the youth employment program be 
deferred to the Community Services meeting of Thursday, 
; February 27, 1975 and the Social Planning Department be requested 

to provide an evaluation of the program for placement on the 
agenda of the Community Services meeting of Thursday, February 27, 
1975." 

The Committee had before it for consideration a report dated 
March 13, 1975 (circulated) from the City Manager in which the Director 
of Social Planning gives an analysis on this youth employment program 
and makes a number of recommendations including that Council grant 
$13,500 toward the $54,000 budget for the program. 

This particular youth employment program was developed jointly 
by the Social Planning Department and the Local Area Youth Services 
Committee to arrest the problem of school drop-outs who were drifting 
into unproductive and, in more serious cases, delinquent lifestyles. 

Initial recognition of a youth problem in the Cedar Cottage area 
j came from the local community police team. During the summer of 1973 
j they identified 6O-65 juveniles in the area who were grouping together 
i in small street gangs, harassing local residents, damaging private 
I property and generally being a public nuisance with their loud and 
I rowdy behaviour. 

i 

I During consideration of the report the Committee noted that 

; 567 persons aged 13-19 dropped out of Gladstone, Charles Tupper, 

j John Oliver and Vancouver Technical Secondary Schools in the four years 

Ipreceeding the inception of the program. 

A further 210 students quit school between November 1, 1973 and 
March 31, 1975 in this area of the City. 

In response to this concern of the Committee, a representative 
of the Social Planning Department referred to the following suggestions 
contained in Section A. 3. of Appendix II of the report: 



Cont'd . . 
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Clause #1 continued ; 

"A. 3. The number of drop-outs and non-attenders from local 
elementary and secondary schools does not seem to be 
declining. The School Board should therefore be 
requested to: 

a) develop a central information system to provide 
an accurate and complete account of the number 
of non-attenders and drop-outs from City schools. 

b) authorize, in conjunction with the City and the 
Vancouver Resource Board, a study of non-attenders 
and drop-outs from City schools, by an independent 
organization, in order to determine the expressed 
causes of withdrawal. 

Both the central information system and findings of the 
study should be made available to appropriate community 
agencies . " 


A spokesman for the Youth Services Committee told the Aldermen 
that it's difficult to get information from the School Board on the 
number of school drop-outs; that it took four weeks to get this in- 
formation from the Board. 

The Committee noted that under the present school system a 
student could be absent for a month or more and his parents may not 
be advised. 

The Committee observed that these school drop-outs and their 
sociological problems often, as in the case of the Cedar Cottage- 
Kensington area, end up in the lap of the Community Services Committee 
of Council. 

Discussion then centred on the feasibility of an overall evalua- 
•:ion of current youth programs operated by the City, Park Board, School 
!3oard and other agencies throughout the City. It was felt there should 
)e an attempt to co-ordinate these efforts and to examine the various 
sources of funding for such programs. 

Following discussion it was 

EECOMMENDED 

1. THAT Vancouver City Council approve a grant of $13,500 
($6,750 net, after estimated C.A.P. recovery) to the 
Cedar Cottage-Kensington Youth Emplojmient Program to 
cover the City's share (25/°) of the total budget 
appropriation of $54,000 for the Program for the period ' 
April 1, 1975 to March 31, 1976. The Vancouver Resource 
Board to pay the balance of $40,500. 

2. THAT payment of the City grant be subject to written 
confirmation from the Minister of Human Resources that 
his Department will support the City's application for 
Federal C.A.P. recovery equal to 5O70 of the City's 
contribution to the program ($13,500) for the period 
under consideration (April 1, 1975 to March 31, 1976). 
This is based on the City's contribution being used only 
for C.A.P. Recoverable costs. 

3. THAT the City funds be paid in equal quarterly installments 
to the Neighbourhood Services Association (the parent agency 
for Cedar Cottage-Neighbourhood House) which will administer 
the budget for the Program. 


Cont'd 
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Clause 3 Cont/d. 

A petition has been received signed by 12 of the 16 private 
owners in the block requesting that the balance of the lane 
in the block be not developed. 

The Supervisor of Property and Insurance has advised that 
whether or not a lane were to be opened to serve the City 
lots, this would have little appreciable effect on the 
market value of the lots. The 20 foot lane outlet to 50th 
Avenue, if closed, would have market value, however, 
being frontage, 

I RECOMMEND: 

(a) That the opened 20 foot lane abutting Lots J to 
M inclusive, be maintained. 

(b) That the balance of the lane in the block be 
closed and stopped up. 

(c) That the lands dedicated for lane purposes by 
the City be resubdivided with Lots C to G to 
the approval of the Approving Officer. 

(d) That the Supervisor of Property and Insurance 
negotiate with the private owners with the view 
of adding the ten foot lane strips to the 
privately owned lots." 

Your Board 

RECOMMENDS that the foregoing report of the Deputy City 
Engineer be adopted. 


4. Tender No. 37-70-4 
Air Compressors 

Tenders for the above were opened by your Board on 13th April, 
1970 and referred to the City Engineer and Purchasing Agent 
for report. A working copy of the tabulation is on file in 
the office of the Purchasing Agent. 

The officials concerned report as follows: 

"The bio Provincial Sales Tax is in addition to all 
prices shown in this report and in the working tab- 
ulation. 


Bid niombers refer to the relative position of the bid 
in ascending order of price. 

F\xnds for all purchases are provided for in the Equipment 
Plant Replacement Fund. 

This tender call consists of two items. This report 
deals with item one only, item two is dealt with in a 
separate report to the Board of Administration. 

Federal Sales Tax (F.S.T.) is not included in part of 
the purchase because some of the air compressors will 
be used for the construction and maintenance of roads. 
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on Community" Services 
March 2?, 1975 

Clause #1 continued ; 

4. THAT the Program Co-ordinator, in conjunction with the 
Director of Social Planning, develop by June 30, 1975 
an improved case record system which will provide an 
up-to-date summary of young people's progress in the 
Program. 

5. THAT the Program Co-ordinator provide a quarterly 
written progress report to the Director of Social 
Planning and the Vancouver Resource Board, based 
upon this improved record system. 

6. THAT the School Board be asked to reply to the 
Community Services Committee on the feasibility of: 

(a) developing a central information system to provide 
an accurate and complete accoiint of the nxmber of 
non-attenders and drop-outs from City schools. 

(b) authorizing, in conj\inction with the City and the 
Vancouver Resource Board, a study of non-attenders 
and drop-outs from City schools, by an independent 
organization, in order to determine the expressed 
causes of withdrawal. 

7. THAT the Social Planning Department be instructed to 
organize, a meeting of the Standing Committee of Council 
on Community Services with the School Board, Park Board, 
Police Department and youth agencies on youth problems 
and the fxinding of youth programs throughout the City. 


The meeting adjourned at approximately 4:15 p.m. 

FOR COUNCIL ACTION SEE PAGi(Sy^£ 


PART REPORT TO COUNCIL 


VEHICLES FOR HIRE BOARD 


Wednesday, March 19, 1975 

A meeting of the Vehicles for Hire Board was held on Wednesday 
March 19, 1975, at 10:00 a.m. in the No. 1 Committee Room, Third 
Floor, City Hall. 

PRESENT: Alderman Rankin, Chairman 

Dr. Bryson, Director of Permits and 
Licenses 

Mr. H. Creighton, Financial Analyst 
Constable Davis, Vancouver Police 

Department 
Mr. C.S. Fleming, Director of Legal 

Services 

Inspector Robinson, Vancouver Police 

Department 
Mr. L.E. Ryan, City Manager 

CLERK: R. Demofsky 


RECOMMENDATION : 

1 . Issuance of Additional Taxi Licenses 

At a Vehicles for Hire meeting of February 7, 19 75, when 
considering the Watts Market Analysis and Potential Study of the 
Vancouver Taxi-Cab Industry and Statistical Appendix for the 
Vancouver Taxi-Cab Study, dated January, 1975, it was resolved 
that this information be circulated to Members of the Vehicles for 
Hire Board for final discussion and recommendation to Council at a 
future meeting at which time no further delegations would be heard 

Submitted for the Committee's consideration was a report from 
Alderman Rankin, Chairman of the Vehicles for Hire Board, dated 
March 3, 19 75, which stated: 

"Further to the meeting of February 7, 1975, I am making 
the following recommendations to the Vehicles for Hire 
Board : 

1. That 25 non-transferable licenses be issued to 
drivers with more than two years experience in 
Vancouver who hold a current taxi drivers license, 
and do not own any interest in any other cab or 
cabs . 

2. That the annual license fee be $1,500, payable in 
advance. Such fee to be subject to annual review, 
six months prior to date of renewal. 

3. That the method of allocation be as follows: 

8 licenses to drivers of Black Top Cabs 
8 licenses to drivers of Yellow Cabs 
5 licenses to drivers of MacLure ' s Cabs 
3 licenses to drivers of Advance Cabs 
1 license to drivers of Forum Taxi, 

on the understanding that these dispatch companies 
agree to take this particular number into their com- 
panies, subject to the terms of their Company Agree- 
ments, and to give new licensees full access to all 
facilities of said company. 

4. That the following be the procedure for issuing the 
licenses : 

a) Applicants to submit a letter of application to 
the Department of Permits and Licenses prior to 
April 15, 1975. 

cont'd ... 
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b) Each application to be countersigned or otherwise 
certified by one of the dispatch companies. 

c) The Vehicles for Hire Board to conduct a draw from 
those submitted in the following order: 

i) 8 licenses to drivers certified by Black Top Cabs 

ii) 8 licenses to drivers certified by Yellow Cabs 

iii) 5 licenses to drivers certified by MacLure ' s Cabs 

iv) 3 licenses to drivers certified by Advance Cabs 

v) 1 license to drivers certified by Forum Taxi 

d) Successful applicants to have new taxi in operation 
within 90 days of the draw. 

5. That the City Manager report back to the Vehicles for 
Hire Board in six months time on the implementation of 
the foregoing recommendations and their effect upon the 
taxi industry. " 

During discussion of the above report it was noted that new 
licenses not sold at the beginning oi~ the year should be sold on a 
pro rata basis. The Board also noted that recommendation 5 above relatini 
to a report back from the City Manager should outline a general review 
and summary of what the relevant City Departments have encountered with 
regards to the additional taxi-cab licenses, problems which have arisen 
within the first six months, and what the general effect of this measure 
was . 

RECOMMENDED, 

THAT the recommendations of the Chairman of the Vehicles 
for Hire Board as outlined above be implemented with the 
following change: 

RECOMMENDATION NO. 2 

That the annual license fee be $1,500, payable in 
advance prorated on a monthly basis throughout the 
year on new applications . Such a fee to be subject to 
annual review, six months prior to date of renewal. 

* (Underlining indicates amendment.) 


FOR COUfiCfl ACTION SEE PACE(<) -2^./ 


March 27. 1975 

Report to Council 


SPECIAL COMMITTEE OF COUNCIL 
re : LANGARA 


Pursuant to Council motion passed on February 25, 1975 with 
respect to Langara Golf Course, the Committee consisting of 
Aldermen Sweeney, Chairman, Aldermen Boyce & Marzari reports as follows: 

1. The Committee met with the Hon. Jack Radford, Hon. Eileen 
Dailly and M.L.A. Daisy Webster in Victoria on March 17th. 

The Committee put forward a proposal to the Provincial 
Government that the $4.5 million owing on Langara 
Lands be split three ways and paid as follows: 

A. Provincial Government to provide $1.5 million from 
Green Belt Funds, or Department of Education Funds, 
or a combination of both. 

B. Federal Government contribute $1.5 million towards green 
space preservation, as Federal participation was indi- 
cated in Mayor Phillips' letter to the Hon. Barney 
Danson (November 7, 1974), as well as other subsequent 
communications with Federal M.P's (see attached) . 

C. City of Vancouver provide its share of $1.5 million by 
selling two acres to YMCA for a community swimming pool 
for $450,000; a sum of $711,000 which would have been 
necessary for re-alignment of the golf course had the 
re-zoning been approved, and balance of $339,000 from 
other sources. (Perhaps a temporary levy of .50^ to 
1.00 per game at Langara until balance satisfied), 

or from Civic Improvement funds. 

Results of the meeting in Victoria proved fruitless as both 
ministers, while being sympathetic to preservation of 
Langara, stated they did not have funds available in their 
respective budgets for such a purpose. 

The Hon. Mr. Radford, however, reiterated his previous offer 
to purchase three acres at a price of $67 5,000 for a community 
park. 

2. Concurrent with above, your Committee has endeavoured to 
obtain Federal Government co-operation for funding, and 
has made numerous phone calls, sent telegrams, and has sent 
other letters and copies of reports to all local M.P's 
asking for their assistance. 

Unfortunately, to date the best response we can get is 
inconclusive . (See attached replies from Hon. Barney Danson 
and Bill Clarke, M.P.) 

Mr. John Eraser, M.P. has stated to your Committee Chairman 
that the Federal Government will definitely come through 
with financial assistance, but to date, we have not been 
able to secure anything concrete. 

Mrs. Pat Jordan, opposition M.L.A. in Victoria, has also 
volunteered to make an effort to obtain Provincial funding, 
however, it seems unlikely the government will change its 
position. 

3. The chairman has been in constant contact with Mr. Paul 
Pulle of the Langara Citizens' Committee and Mr. Enrico 
Diano of the Marpole/Oakridge Area Council throughout the 
above proceedings and they have concurred fully with 
Committee action. 


2. 
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Special Committee re Langara Report (cont'd.) 


In view of the foregoing, your Committee 
RECOMMENDS — 

1. THAT Council reaffirm its motion of February 25th to 
proceed with sale of two acres of Langara to the Y.M.C.A. 
for use as a Community Swimming Pool, and three acres to 
the Provincial Government for a Community Park. 

2. THAT the City proceed with a plebiscite to obtain the 

$3 . 375imillion required for balance of purchase funds for 
Langara, date of such plebiscite to be determined by 
Council . 

3. THAT the Special Committee of Council re Langara continue 
its efforts to obtain further Provincial and Federal funding. 


Respectfully submitted 




FOR COUNCIL ACTION SEE PAGE(S)i 


PART REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON PLANNING & DEVELOPMENT 


April 3, 1975 


A meeting of the Standing Committee of Council on Planning and 
Development was held on Thursday, April 3, 1975, in the No.l 
Committee Room, third floor. City Hall, at approximately 3:30 p.m. 


PRESENT : 


ABSENT; 
CLERK i 


Alderman Bowers, Chairman 
Alderman Bird 
Alderman Cowie 
Alderman Harcourt 

Alderman Kennedy 

M. Cross 


RECOMMENDATION 


1. Cedar Cottage Neighbourhood Improvement Programme - 
Boundary Alterations 

The Committee considered the following report of the City Manager 
dated March 14th, 1975: 

"On June 25, 1974, City Council designated all of Kitsilano 
and a portion of Cedar Cottage as Neighbourhood Improvement 
Program areas. The boundaries of the Cedar Cottage area 
were designated as being Broadway, Clark Drive/Knight Street, 
Kingsway, Victoria Drive/John Hendry Park/Semlin Drive, (see 
Map 1) . However, the report stated that "the exact boundary 
of the project area will be adjusted depending on priorities 
for improvements to be worked out with the residents in the 
planning stage". During the subsequent planning stage there 
was definite interest shown by some residents living outside 
the designated boundary but no specific request for N.I. P. 
assistance. Therefore, the Concept Plan as approved by City 
Council on November 22, 1974 made no recommendation regard- 
ing boundary alteration. However, at its' regular meeting 
of March 5, 1975, the Cedar Cottage N.I. P. Committee passed 
the following resolution: 


'That the Cedar Cottage N.I. P. Committee recommend to 
City Council that the boundaries of the Cedar Cottage 
N.I. P. area be altered and moved eastward from Victoria 
Drive to Nanaimo Street: the boundaries of the expand- 
ed area being Broadway, Grandview Highway, Nanaimo 
Street, Kingsv^ay, Clark Drive/Knight Street'. 


The Cedar Cottage program is now moving into the implementation 
stage and interest from residents living beyond the boundaries 
is increasing, particularly regarding the Residential Rehab- 
ilitation Assistance Program. Generally, the areas to the 
north (Grandview) , west (Mount Pleasant) and south (Kensington) 
have been identified as N.I. P. priority areas and may reason- 
ably expect to receive N.I. P. programs before 1978. The area 
to the east of the present boundary probably does not warrant 
a separate, independent program at the expense of other prior- 
ity areas but, because of current interest shown in R.R.A.P. 
and somewhat lesser interest shown in the possibility of II. I. P., 
it would make a logical extension of the Cedar Cottage N.I. P. 

If the boundary is extended there may have to be some changes 
in the Cedar Cottage N.I. P. allocations of the Concept Plan 
but these changes are not seen to be major and will be handled 
by the existing N.I. P. process in Cedar Cottage. 

Discussion with C.M.H.C. and the Province indicate that they 
are willing to consider this proposed boundary change. 

The Director of Planning concurs with the March 5, 1975 reso- 
lution of the Cedar Cottage N.I. P. Committee and recommends 
that! 
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Clause No.l (continued) 

1. The eastern boiindary of the Cedar Cottage N.I. P. area 
be changed from its present location, i.e. Victoria 
Drive/John Hendry Park/Semlin Drive, to Nanaimo Street 
between the Grandview Highway and Kingsway. 

2. A letter be forwarded to the senior governments requesting 
approval of this boundary alteration of the Cedar Cottage 
N.I. P. area. " 


The Committee 
RECOMMENDED 

THAT the foregoing recommendations of the City Manager 
be approved. 


FOR COUNCIL ACTION SEE ?kGi{S) ..^J^ 
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CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 


A Regular Meeting of the Council of the City of Vancouver was 
held on Tuesday, April 15, 1975, in the Council Chamber, commencing 
at 2 . 00 p.m. 


PRESENT: Mayor Phillips 

Aldermen Bird, Bowers, Boyce , Cowie , 
Harcourt, Kennedy, Marzari, 
Rankin, Sweeney and Volrich. 


CLERK TO THE COUNCIL: D.H. Little. 


PRAYER . 

The proceedings in the Council Chamber were opened with prayer. 

'IN CAMERA' MEETING 

Council was advised that there were matters to be considered 
'In Camera' later this day. 


ADOPTION OF MINUTES 


MOVED by Aid. Volrich 
SECONDED by Aid. Bird. 

THAT the Minutes of the Regular Council Meeting of April 8, 
1975, with the exception of the 'In Camera' portion, be adopted 
after amending the result of the vote on recommendation VI in Clause 
1 of the report of the Standing Committees on Community Services and 
Housing and Environment (Page 17) to show that the Mayor was also 
opposed to the motion. _ ^^^^^^ UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Harcourt 
SECONDED by Aid. Bowers 

THAT the Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 


Council agreed to vary the Agenda to consider 
the following: 

UNFINISHED BUSINESS 

Biltmore Motor Hotel - 
Rezoning 

Council, at a special meeting on Thursday, March 13, 1975, 
considered an application from the Director of Planning to rezone 
Lot 2 - Block 116, D.L.301 situated on the N.E. corner of Kingsway 
and 12th Avenue, from C-3 Commercial District to C-2 Commercial 
District . 


Cont 'd 
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UNFINISHED BUSINESS (Cont'd) 

Biltmore Motor Hotel - 
Rezoninq (Cont'd) 

At that time Council resolved: 

"THAT the public hearing on the rezoning of 
Lot 2, Block 116, D,L.301 be deferred for 
30 days to reconvene at a regular meeting 
of Council . " 

Council had for consideration today, a letter dated April 7, 
1975, from Mr, M. Prefontaine, Vice-President of the Biltmore Motor 
Hotel, requesting a further deferment of this public hearing until 
the latter part of May. No one present wished to speak for or 
against the motion. 
MOVED by Aid. Bowers, 

THAT the request of the Biltmore Motor Hotel for a further 
deferment of the public hearing, with respect to the re-zoning of 
the Biltmore Hotel, to a regular meeting of Council at approximately 
the end of May, be approved. 

- CARRIED UNANIMOUSLY 


Council again varied the Agenda to consider 
the report from the City Manager on Self- 
Serve Gas Stations . 

CITY MANAGER'S REPORT 

B . Self Serve Gas Stations . 

The City Manager submitted a report, dated April 7, 1975, 
in which the Director of Planning reported as follows: 


" On March 11th 1975, City Council resolved that "the niM)er of self-service 
gas stations in the City be limited to a maximum of 151 of the total retail 
gas stations in Vancouver, and that this percentage be shared amongst the 
major oil coirpanies". 

City Council also resolved that the Director of Planning be authorized to 
report back regarding the feasibility of implementation. 

It should be noted that since Council considered the first Planning Department 
report on self -serve gasoline retailing, and since the resolution stated above 
was passed, a number of conversions of gas stations to self-serve stations 
has occurred such that the percentage of self-serve stations either operational 
or approved now exceeds 15 per cent. This has occurred because there is at 
present no means by which to enforce the resolution of council concerning self- 
serves, where conversion rather than structural alteration takes place, since 
the former does not currently require a development permit. Thus a recommenda- 
tion is contained herein to amend the zoning bylaw so as to permit Council 
control, by defining self-serve gas stations as a separate and different use 
distinguished from conventional gas stations, and thus requiring a development 
permit for conversion. 


Methods of Control 

1. The limitation of numbers of self-serve stations, expressed as any 
percentage of the total number of stations or the total stations of 
each conpany, would have the highly undesirable effect of encouraging 
oil companies to retain marginal stations they would otherwise close. 
Alternative methods of inplementing the intentions of Council have 
therefore been explored. 

2. Limitation of numbers of self-serves by controlling their distribution, 
density, or spacing would give an undue advantage to companies first at 
a particular location, and give other companies no possibilities for 
competition. Also, it is considered unwise to determine where 
conpanies should be permitted to locate a specific marketing form, that 
of self -serve. If numbers are limited in seme other way, the conpanies 
themselves have at least sonve opportunity to determine the best 
locations for their self -serve outlets. 
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Self-Serve Gas Stations (Cont'd) 


3. Differentiate between self-serve gas "bars", where the only business 
is dispensing gasoline, self -serves with service bays, and self -serves 
with other facilities, such as car washes, and control only self -serve 
gas "bars". The main problem with this solution is that there is no 
way of ensuring that the attached service bay or other facility is 
actually used, so that a conversion could be carried out and the service 
bay, ot other facility, never used. It would thus provide a way around 
controls : 

4. Differentiate between lessee and company operated self-serve stations, 
and control only company operations . This would be exceptionally dif- 
ficult to iiiplement from a legal point of view. In addition, the 
leasing costs may be so high as to preclude most lessees from operating 
self- serves. 

5. Differentiate between partial self-serve (with one pump island self- 
serve, one conventional) and totally self-Serve, and control only 
totally self -serves. This is an attractive possibility, but has one 
major problem: the oil companies state that this form of conversion 
is not economic because it retains the high costs of labour, and also 
requires a console operator for the self-serve portion of the deration, 
and would not be utilized. 

6. Allow all oil conpanies to bring their total numbers of self-serves up 
to a maximum fixed by the company presently with the most self -serves, 
and then stop all further conversions. One company currently has 16 
stations; to allow all other companies to reach this total, would permit 
84 more self -serves among the larger oil companies alone, and increase 
the percentage of service stations in the City to over 40 per cent. 

7. In order to specify a limit on the number of self-serve gas stations 
it is clear that a number rather than a percentage should be given. 
However, a number would not necessarily account for differences in the 
size of conpanies. To overcome this, a method of control is proposed 
that fixes the number of self -serves at 15 per cent for each company , 
and calculated from that company's total service stations on 1st April 
1975 . Reduction in total numbers after that date would have no effect 
on the number of self-serves permitted, thus eliminating any encourage- 
ment of retention of marginal gas stations. Certain other provisions 
are included so as to be equitable to smaller conpanies. 

The Automotive Retailers' Association agree with limitation of self -serves 
to 15 per cent of each company in this way. 

An appropriate By-law amendment which would achieve this objective 
will be drawn up. 

In sunmary this amendment will do several things: 

i) It will define "conventional gasoline service stations" and 
"self service gasoline service stations" as different uses , 
so that conversion to self-serve becomes conversion to a 
different use, and thus requires a development permit. 

ii) Governing the issuance of a development pemit, control is 

exercised so that a pemit is only issued if the company con- 
cerned has less than its prescribed number (equal to 15 per 
cent of its total stations on 1st April 1975) . This list of 
totals is to be filed with the City Clerk. A copy is also 
attached to this report. 

In addition, in order not to exclude small companies from the 
market altogether, where a company has a total of six or less 
gas stations (that is, where 15 per cent is not equal to one 
station) a company would be permitted to have one of its sta- 
tions as a self-serve. If a company has only one self-serve 
station, that would not be permitted to be a self-serve. 

Conpanies would also have to demonstrate that they were not 
subsidiaries of other oil companies, to prevent companies 
circumventing the restrictions by setting up subsidiary companies. 


^'U 1.31 1970 . 

Board of Administration, July 17, 1970 (WORKS - 4) 


Clause 4 Cont/d. 


Item 1 - 125 CFM Air Compressors 

Twelve bids were received for this item and only two of 
the bids indicated any local content (Bid No.'s 1 & 2). 
However, local content consideration does not change 
the order of the bids. 


Bid No. 1 - New Westminster Marine Sales Ltd. 
Jenbach Model JWI 561 

$4,600.00 each including Federal Sales Tax 
(local content price $4,577.00) 

Bid No. 1 does not meet specifications because: 

(i) The third wheel on the jack leg is not 
equipped with a pneiomatic tire as specified; 

(ii) The sound level of this bid is twice as 
high as that specified; 

(iii) The compressor is directly coupled to the 
engine with no disconnect or manual unloading 
valves to relieve the engine of the compressor 
load while starting as specified; 

(iv) No high air temperature automatic shut 
down device was offered as specified. 

The City Engineer and Purchasing Agent RECOMMEND acceptance 
of the lowest bid to meet specifications (Bid No. 2) from 
Canadian Ingersoll-Rand Ltd. for twelve only Ingersoll- 
Rand Model DRAF-150 air compressors at a total price of 
$54,413.00 (5 @ $4,815.00 each F.S.T. in price and 7 @ 
$4,334.00 each F.S.T. not in price). 

Contract to the satisfaction of the Corporation Counsel." 
Your Board 

RECOMMENDS the report of the above officials be approved. 


5 . Attack Warning Signal Agreements 

The Corporation Counsel submits the following report: 

"The local Canadian Forces Headquarters has written 
requesting the renewal of the following Attack Warning 
Signal Agreements which expired July 31, 1970: 

Siren # 7 East side of Carnarvon St. near 53rd Ave. 

12 North side of lane 13th Ave. & Maple St. 
22 North side of lane. South of Davie St. 

near Bute 

33 North side of lane. North of Fraserview Dr. 
35 North side of lane. South of 36th Ave. 

near Dumfries 


The renewals would be for a further term of five years 
from August 1, 1970, with an option in favour of the 
Crown for a further renewal of five years from 1975. The 
consideration for each of these agreements would be the 
sum of $1.00 per year, as in the previous agreement. 

This matter has been discussed with the Assistant City 
Engineer, Electrical Division, and we would recommend 
execution of the agreements covering the sirens at the 
aforementioned locations." 
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CITY MANAGER'S REPORTS ( Cont ' d ) 
Self Serve Gas Stations (Cont'd) 

The net effect of the adoption of such a by-law amendment, 
if all possible options were taken up , even by conpanies currently 
expressing no interest, would be to permit anotlier nine self- 
serve gas stations -in the City of Vancouver. These would be 
permitted to the following coirpanies: 

Company . - Number of additional self -serves : 

V Gulf Oil Canada 3 

Home Oil Ltd. 2 

Pacific Petroleums Ltd. 2 

Imperial Oil Ltd. 1 

Union Oil Co. Ltd. 1 


All of these companies currently have less than 15 per cent of their 
stations as self -serves. 

The following companies would not be permitted any more self-serve 
gas stations, since they all exceed 15 per cent now: 

Shell Canada, Standard Oil, Texaco Canada, 
Econo (Hi-Way Petroleum Ltd.) and Mohawk Oil. 

A list showing the current situation is attached to this report. 


Recommendations 

It is RECCMMENDED that the Director of Planning be authorized to make 

application to amend the appropriate by-law (i) to make self-serve gasoline 

retailing a different use from conventional gasoline retailing, and 

(ii) to control the numbers of self-serve stations through the development 

permit process. 

It is further RECCHENDED that the Director of Planning be authorized to 
reassess the gasoline retailing situation after a period of one' year, and 
to report to Council at that time. " 


The City Manager RECOMMENDS approval of the above recommendations. 


Council had previously agreed to hear delegations from the 
following companies on this matter. 

Shell Canada Ltd. 

Mr. S.T. Dawes, Senior Marketing Representative, addressed 
Council and submitted a brief urging that Council reverse its previous 
decision to limit the number of self-serve gas stations in the City. 


Imperial Oil Ltd . 

Mr. c.G. Hanna, Development Manager, spoke to his brief which 
urged Council to rescind its previous motion to limit the number of 
self-serve gas stations in the City. 

Standard Oil Co., of B.C. Ltd . 

Mr. W.J. Walmsley submitted a brief and supported the position 
taken by the two previous representations . 

Gulf Oil Canada Ltd . 

Mr. D.J. Sharp addressed Council and also spoke in support of 
the position taken by the three previous delegations. 

Texaco Canada Ltd . 

Mr. A.R. Cooper submitted a brief and stated his Company would 
also request that Council reverse its previous decision to limit the 
number of self-serve gas stations in ' the City. 

Cont ' d . . . 
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CITY MANAGER'S REPORTS (Cont ' d) 

Self Serve Gas Stations (Cont ' d) 

Mr. Jenkinson, Associate Director, Research and information. 
Planning Department, spoke to the City Manager's report and answered 
questions from Council. 

MOVED by Aid . Harcourt 

THAT the Director of Planning be authorized to make application 
to amend the appropriate by-law:- 

(i) to make self-serve gasoline retailing a different 
use from conventional gasoline retailing, and 

(ii) to control the numbers of self-serve stations on 

the basis of 15% for each company; this percentage 
to be expressed in numbers and calculated from each 
company's total service stations as of April 1,1975. 
This limitation to be adjusted as per Appendix II 
of the City Manager's report, with respect to 
smaller companies. 

FURTHER THAT the Director of Planning re-assess the gasoline 
retailing situation after a period of one year, and to report to 
Council at that time. 

- (carried) 

MOVED by Aid. Volrich (in amendment) 

THAT the words "one year" be deleted and the words "six months" 
be substituted in the foregoing motion. 

- LOST 

(Aid. Bird, Boyce, Harcourt, Marzari, Rankin and 
Sweeney opposed . ) 

The amendment having LOST-, the motion of Alderman Harcourt was put 
and CARRIED. 

(Aid. Bowers and the Mayor opposed) 


At this point. Council again varied the Agenda 
to consider the following: 

UNFINISHED BUSINESS (Cont'd) 

Issuance of Additional Taxi Licenses . 

Council, on April 8, 1975, deferred consideration of the report 
from the Vehicles for Hire Board, dated March 19, 1975, to permit 
the hearing of delegations from the Vancouver Taxi Cab Owners' 
Association and the Greater Vancouver Taxi Drivers and Employees' 
Association. 

Mr. J. Dawson, Vancouver Taxi Cab Owners' Association, addressed 
Council and submitted a brief putting forward his Association's arg- 
uments against the Board's recommendation for increased taxi licenses 
and an increase in the license fee. 

Mrs Jean Wood, Vice President* Greater Vancouver Taxi Drivers 
and Employees' Association, spoke in opposition to the Board's 
recommendation that 25 non- transferable licenses be issued to 
drivers with more than two years experience in Vancouver who hold 
a current taxi driver's license, and do not own any interest in 
any other cab or cabs. 

Cont 'd . . . . 
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UNFINISHED BUSINESS (Cont'd) 

Issuance of Additional 
Taxi Licenses (Cont'd) 

MOVED by Aid. Bowers 

THAT consideration of the Board's recommendations in this 
matter be deferred to the next meeting of Council on April 22, 1975. 

- CARRIED UNANIMOUSLY 


The Council recessed at 4.00 p.m., and 
following an 'In Camera' meeting in the 
Mayor's office, reconvened in open council 
in the Council Chamber, at 4.40 p.m. 


Western Outboard - 
Area 10 - False Creek . 

Council, on March 18, 1975, when considering a report of the 
Standing Committee on Planning and Development, dated March 4, 1975, 
deferred consideration of this report for three weeks, pending 
submission of a report, through the City Manager, from the officials 
involved, on the background of this whole matter, legal and planning 
implications and current status of negotiations with Western 
Outboard Marine Ltd. 

Council also resolved that Western Outboard Marine Ltd., be 
invited to appear before Council when this matter was again 
considered, if it so desired. 

The City Manager, under date of April 7, 1975, submitted the 
following report from the involved officials: 

" Vancouver City Council passed the following motion at its meeting on 
March 18, 1975: 

'THAT the report of the Planning and Development Committee dated 
March 4, 1975, on the matter of Western Outboard Marine Ltd., 
be deferred for further consideration by Council in three weeks' 
time, and in the meantime, the City Manager submit a report from 
the officials involved giving the background to this whole matter, 
legal and planning implications and current status of negotiations 
with Western Outboard Marine Ltd. ' 

The Director of Legal Services reports as follows :- 

"The question of legal implications arises presumably out of the fact 
that Western Outboard, through its representatives, has indicated 
that if it doesn't achieve the desired concessions from City Council 
with respect to lease areas, it will proceed with the law suit 
against the City involving a number of issues. 

These appear to be as follows:- 

1. The agreement between the City and Western Outboard of January 17, 
1973, was for the period of one year and since the City had not 
come to any permanent arrangement with regard to the purchase of 
Block "K" or lease of the alternative site the agreement became 
void and the waiver contained therein had no effect. 

Our position is that this argxament would not succeed. 

.2. Western Outboard claims to have a legal right to water access 
and riparian rights. Our position is that if there is a right 
of access and riparian rights these are of such limited scope 
that they would be of little use to the company as far as 
development of marine activities is concerned and also we dre 
of the opinion that as matters presently stand the company would 
not be denied any alleged riparian rights. 
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UNFINISHED BUSINESS (Cont'd) 

Western Outboard - 

Area 10 - False Creek . (Cont'd) 

3. The Company alleges that it will proceed to develop its property 
according to the original development application which received 
approval but was not issued. This cannot be done as over a year 
has expired and approval can no longer be granted in view of 
the rezoning of the area. The company does not have a legal 
right to force issuance of the development permit or claim dam- 
ages for failure to do so. 

In summary, we are of the opinion that while the company may endeavour 
to pressure the City by threats of legal action there is no indica- 
tion that if action was commenced the company, would be successful." 

The Supervisor of Property & Insurance reports as follows :- 

"The City of Vancouver purchased the False Creek land from the Prov- 
incial Government in August, 1969, for approximately 1.98 Million 
Dollars, subject to existing leases and agreements. The leases were 
undertaken by the Property and Insurance Office effective January 1st, 
1970. 

At that time, new rental agreements were entered into on a month-to- 
month basis pending decisions on the future development of the False 
Creek Area. 

In the West end of the Creek, (Area 10) , there were two major 
tenants of the City — Giroday Sawmills and Harold Clay. In 
addition, there were two major land owners, with approximately 
1.0 acre each — J.T. Devlin, (Parcel J) and Giroday Sawmills, 
(Parcel K) , 


The Supervisor of Property & Insurance was in negotiation with 
Giroday Sawmills who wished to develop their land in conjunction 
with a long-term lease of the adjoining City land for the purpose 
of developing a hotel/marina complex. 

When they were unable to obtain a long-term lease from the City, 
they sold their land to Western Outboard Co. Ltd., who were 
under extreme pressure to enlarge their operation at the S. E. 
corner of 2nd Avenue and Fir Street. 

Mr. Giroday had told them that they had riparian rights on the 
land and apparently gave no indication of the heavy involvement 
of the City by recent ownership of • the land between Parcel K 
and the water. 

Western Outboard proceeded with plans for development of their 
land up to the point of having their permit approved, but not 
issued, in March, 1972. 

The Director of Planning welcomed the proposed development, 
but due to the pending redevelopment of the False Creek lands in 
the area, he requested a delay of one year and had Council 
instruct the Supervisor of Property & Insurance to negotiate 
an interim arrangement which would allow Western Outboard to 
function until their ultimate location in Area 10 could be 
decided, from the pending Thompson, Berwick, Pratt and 
Partner's report on -the development of the Creek. 

The Supervisor of Property & Insurance negotiated an agreement 
based upon the City constructing a building to enable them to 
service their customers provided that they agreed to sell 
their Parcel K to the City, obtain a long-term lease on an 
alternate, similar size piece of land in Area 10 within one 
year, plus have equivalent water access and a lease of adjoining 
water for servicing and display of boats. 

The construction of this temporary building by the City was 
predicated on a maximum. price of $30,000.00 with a leaseback 
based upon the capital cost and also on the condition that 
Western Outboard would waive all claims against the City for 
disruption or delay. . 

The Thompson, Berwick, Pratt and Partner's Report recommended 
that the Western Outboard development be relocated against 
the Granville Bridge on the approximate site then occupied by 
Harold Clay. Western Outboard did not want to move into this 
location as they felt that the site was less desirable frc»i 
the viewpoint of danger from objects falling off of the bridge, 
lack of light, and poorer foundation conditions. 
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Western Outboard - Area 10 - 
False Creek. (Cont'd) 

Harold Clay was a month-to-month occupant of the area who 
had been given notice in March, 1973, to vacate the site by 
October 31, 1973. However, because of the lack of suitable 
moorage being available, Mr. Clay, with an organized group 
of tenant boat owners and live aboards, managed to delay his 
vacancy for a full year, during which time he paid no rental 
to the City but continued collecting rent from his tenants. 
He left voluntarily upon payment of approximately $20,000.00 
in the form of cash and forgiveness of rent to the City. 

In the meantime. Western Outboard had been pressing to obtain 
their alternate site and proceed with their expansion and proposed 
development, which has yet to materialize. They now state that 
their minimum requirements to operate in Area 10 would be an 
additional 30,000 square feet of Icind above the size of their 
present site, plus 2.88 acres of water being leased to them for 
marina use and boat selling and servicing purposes. 

Based on a report from the False Creek Development Consultant, Mr. 
Sutcliffe, the Civic Planning & Development Committee had resolved 
that Western Outboard would exchange their Parcel K, plus 
obtain a lease on an additional 30,000 square feet of land and 
lease a maximum of 2 acres of water. Council reduced this to a 
maximum of 1.3 acres of Water. ; 

Recently, subsequent further meetings resulted in the Planning and 
Development Committee recommending that Western Outboard be given 
land in the alternate location on a land exchange basis, 
.lease of additional City land plus a lease of 2.3 acres of 
water measured at high tide, and the development being carried 
out in accordance with a general plan and model of Western 
Outboard 's proposed development. The proposal contained an 
elevated public walkway containing a restaurant and ramp out over 
the water, with the water area to be measured at low tide. The 
matter of the calculation and location of the water area is now 
being looked at by the Director of Planning. 

The re-alignment of the seawall now under construction has not 
been agreed to by the City Engineer as his funds have already 
been spent on dredging, filling, rip rap, pile driving, and walkway. 
His schedule to finish by May 31, 1975, cannot be delayed if he 
is to obtain the Federal funding through Winter Works money. 
Therefore, any change would be made only if all costs were to be 
borne by Western Outboard. 

The Standing Committee on Planning & Development, on March 4, 1975, 
recommended : - 

"THAT Western Outboard be granted a lease of a total 
of 2.3 acres of water, including City-owned water; 
the City would support an application by Western 
Outboard for a lease of the balance of the 2.3 acres 
from other levels of government. 

FURTHER THAT the matter of the designation of the 
2.3 acres of water be referred to the city officials 
to work out with Western Outboard." 

And : - 

"THAT in the negotiations for the City-owned water, there 
be an understanding that the realignment of the walkway 
proposed by Western Outboard will be carried out and 
maintained at their expense." 

City Council, On March 18, 1975, in consideration of the March 4th, 
report of the Committee, resolved in general that a report' giving 
the background to the whole matter along with legal and planning 
implications and current status of negotiations be reported in three 
weeks and further that Western Outboard Marine Ltd. be invited to 
appear before Council if it so desires. 

Then, on March 25, 1975, Council approved a report submitted by 
the Development Consultant, the Director of Planning, and the City 
Engineer, wherein it was recommended. 
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"THAT 

(a) the proposed amendment to the Harbour Headline in 
False Creek, as illustrated on Plan LC570, be 
approved; 

(b) the City Engineer be authorized to make application 
to the National Harbours Board accordingly and be 
authorized to arrange for the carrying out of the 
necessary surveys as soon as possible; and 

(c) the Supervisor, Property and Insurance, and the 
Development Consultant be authorized to negotiate 
with the Provincial and Federal Governments to obtain 
the necessary leases of the Water area and to report 
back to City Council." 

It is noted that Clause (c) above conflicts with the recommendations 
of the Standing Committee on Planning & Development on March 4th, 
1975, that the City would only ' support an application by Western 
Outboard for a lease of the balance of the 2.3 acres from other' levels 
of government'. This would, however, provide control of the water 
area if the City was the head lessee. 

The Supervisor of Property & Insurance will be unable to conclude 
negotiations until agreement is reached by all parties as to the 
plan for development and a precise delineation of the land and water 
available for rental. 

The Director of Planning reports as follows: 

The Planning Department has been involved in the many- 
aspects related to the future of Western Outboard in 
Area 10. At the present time, an Area Development Plan 
for Area 10 is being prepared for submission to Council 
in the near future. " 


The City Manager submits the foregoing report of the 

Director of Legal Services, the Supervisor of Property 

and Insurance and the Director of Planning to Council 
for INFORMATION. 


Mr. E. Paul, Western Outboard Marine Ltd., addressed Council 
and requested clarification from Council of the amount of water area 
to be leased to Western Outboard. He stated that his Company 
personally required space for one hundred (100) boats to operate 
their sales and service business in False Creek. However, the 
development proposal calls for one hundred and thirty (130) spaces 
and is based on the Company's projected need within three years. 
He further stated that the Committee's recommendation that Western 
Outboard be granted a lease of a total of 2.3 acres of water, 
would not be an acceptable proposal if this acreage were measured 
at high tide . 

MOVED by Aid. Cowie 
THAT 

(a) Western Outboard be granted a lease of a total of 2.3 
acres of water at low tide, including City-owned water: 

(b) The designation of this 2.3 acres of water at low tide 
be determined by the appropriate City officials after 
consultation with Western Outboard: 

(c) It be noted, in any further negotiations with the Company, 
that the realignment of the walkway proposed by Western 
Outboard will be carried out and maintained at their 
expense . 
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(d) The Supervisor of Property and Insurance and the Project 
Manager, False Creek, be authorized to negotiate with 
the Provincial and Federal governments to obtain the 
necessary leases of the balance of the required water 
areas, and to report back to City Council. 

- CARRIED 

(Aid. Bowers, Boyce and Kennedy opposed) 


Report from Special 
Committee re Langara . 

Council, on February 25, 1975, established a Special Committee 
of Council re Langara Golf Course. This Committee consists of 
Alderman Sweeney (Chairman), Alderman Boyce and Alderman Marzari. 

The Special Committee submitted a report to Council, dated 
March 27, 1975, setting out its efforts to obtain Provincial and 
Federal contributions towards the $4.5-million owing by the City 
on Langara Lands. Alderman Sweeney, Chairman, speaking to the 

report, stated that all efforts to date to obtain either Federal 
or Provincial funding had proved fruitless. 

Council also noted a letter dated April 3, 1975, from the 
Minister of State Urban Affairs, addressed to Alderman Sweeney, 
advising that 'it would not be possible for CMHC to participate 
in the acquisition of this land without the potential of a 
housing content'. 

The Committee submitted the following recommendations for 
Council's consideration: 


1. THAT Council reaffirm its motion of February 25, 
1975, to proceed with sale of two acres of Langara 
to the Y.M.C.A. for use as a Community Swimming 
Pool, and three acres to the Provincial Government 
for a Community Park. 

2 . THAT the City proceed with a plebiscite to obtain 
the $3 .375-million Required for balance of purchase 
funds for Langara, date of such plebiscite to be 
determined by Council. 

3. THAT the Special Committee of Council re Langara 
continue its efforts to obtain further Provincial 
and Federal funding. 


Cont ' d 
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MOVED by Aid . Sweeney 

THAT recommendation 1 of the Committee be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Sweeney 

THAT recommendation 2 of the Committee be approved. 

- LOST 

(Aid. Bowers, Cowie, Harcourt, Rankin, Volrich and 
the Mayor opposed) 

MOVED by Aid. Kennedy 

THAT recommendation 3 of the Committee be approved. 

- LOST 

(Aid. Bird, Bowers, Cowie, Harcourt, Marzari, Rankin, 
Volrich and the Mayor opposed) 

MO'^TED by Aid. Harcourt 

THAT the application of the Director of Planning to re-zone 
the south-side of 49th Avenue between Cambie and Ontario Streets, 
from RS-1 One Family Dwelling District to CD-I Comprehensive 
Development District previously considered at a Council Public 
Hearing on February 20, 1975, be approved , with CD-I by-law 
restricting the development as follows: 

1. Uses 

(a) Apartment buildings i 

(b) Town houses 

(c) Retail stores catering to the day-to-day 
needs of residents of the local ncifjhbour- 
hood (4»000 square feet) 

(d) Park or playgrpund 

(e) Golf Cours<! 

(f) Recreational facility (Y.M. C. A.) 

(c) Comprehensj vi; educational dovolopmont 
(Vancouver City Collof^o) 

(h) Off-street parking and loadinj; 

(i) nuildinf^s <>r uses customarily accessory 1o 
the above uses 

2, Floor Space Ratio 

The Floor Space Ratio, iiu'luilins all ancillary 
■ use, not to exctsed the following: 

(a) Family houtdng 
0.50 

(b) Senior cltlxona houninit 
0.75 

(c) Housing for young marrieds 
0.75 

(Density of Dwellinp Units: The number of 
dwelling units permitted per acre shall bo as 
prescribed by Council when iipproving the form 
of development, but in no event shall they be 
less than I5 nor more than 43 per acre.) 

(d) Recreational facility (Y.M.C.A.) 

0. 50 
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3 , Hcifilit of Durldin{;.s 

(a) Housing (all cat c{.:or.ica ) 

The licigiit not. to exceed three storeys 

(b) Kccreational facility (Y.M.C.A.) 

The hei{;ht of the buildinp not. to exceed 
40 feet 

And also subject to the followin^i conditions: 

The detailed scheme of d<wclo|)iiient to be first, 
approved by the Director of Planning on advise 
from the Orban Dosipn Panel, havinp repard to 
the general conditions set out in the attached 
report dated November 20, 1974j and such otho^ 
conditions as determined by Council. 


FURTHER THAT the form of housing development on 15 acres 
of the site be as follows: 

Ih acres for market housing at a density of 15 
units per acre , 


2 acres for senior citizens housing at a density 
of 15 units per acre , 


5^5 acres for co-operative housing at a density of 
16 units per acre with surface parking. 


AM .ENDED 

SEE VkG^^/Cl- 


- CARRIED 


(Aldermen Boyce , Kennedy and Sweeney opposed) 
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COMMUNICATIONS OR PETITIONS 

1. Grant Request re Luncheon: 
Canadian Mental Health Association 

Council on March 18, 1975, did not approve a request from the 
Canadian Mental Health Association to host a luncheon with respect 
to the Association's National Annual Conference to be held in 
Vancouver this year. 

A further letter dated April 1, 19 75, was received from the 
Association requesting that each of the major cities and munici- 
palities in the Lower Mainland contribute $500.00 towards the 
luncheon . 

MOVED by Aid. Bowers, 

THAT no action be taken with respect to this further request 
from the Canadian Mental Health Association. 

- CARRIED UNANIMOUSLY 

2. Grant Request: 

B.C. Chess Federation 

Council noted a letter dated March 7, 1975, from the B.C. Chess 
Federation requesting a grant of $450.00 to cover the costs involved 
in a chess tournament and classes involving school children and 
senior citizens. 

Reference was made to the chess programs offered in drop-in 
centres and community centres throughout the City and it was 
suggested that the organization be in touch with Mr. Marshal Smith, 
Director of Recreation Services, Park Board. 

MOVED by Aid. Bird, 

THAT no action be taken with respect to the B.C. Chess 
Federation's grant request. 

- CARRIED UNANIMOUSLY 

3. Grant Request: 

X-Kalay Foundation Society 

Under date of March 12, 1975, the X-Kalay Foundation Society 
(Vancouver Branch), submitted the following letter: 

"The X-Kalay Foundation Society have entered into a five year 
lease with Intra Land Corporation Limited for a building and 
land located at Lot A, Block 44, Subdivision J, District Lot 
182, Group 1, N.W.D., Plan 729 (1423 Grant). 

We intend to use this property for a Recycling Centre, a 
Free Store, Our Administrative offices, a teaching centre 
and whatever community benefit we might create in the future. 
We are presently negotiating with the Alcohol and Drug 
Commission for our 1975-1976 funding. We are concerned that 
the taxes for this property range between $5,400 to $7,300. 
This is quite an expensive item for us being that we are a 
non-profit entity. 

I have spoken with people in the Property Taxes Department 
of the City and they have informed me that I should request 
grant monies from the City for these taxes. Kindly accept 
this letter as the request for some consideration in this 
matter. " 

Council was advised that the organization is not eligible for 
a grant in lieu of taxes under Section 396(c) of the Vancouver 
Charter and were therefore submitting the foregoing request on the 
basis of need. 


cont ' d. . 
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Board of Administration, July 17, 1970 


(WORKS - 5) 


Clause 5 Cont/d . 
Your Board 

RECOMMENDS that the foregoing report of the Corporation 
Counsel "be adopted. 


6. Freeway Connection Georgia Viaduct 
to Highway 401 - Appointment of 
Social Planning Sub- Consultant 

On June 16th, 1970, Council approved the addition of a Social 
Planning Sub-Consultant to the Study Team and instructed the 
prime Consultant to submit a name for Council approval as soon 
as possible. 

Your Board submits the following report of the City Engineer, 
Director of Planning and Director of Social Planning/Community 
Development : 

"The prime Consultant advises that, after canvassing 
all local sources including the Universities, he has 
been in consultation with the Director of Social Planning/ 
Commianity Development and has selected Mr. William B. 
Mundy, B.A. , M.S.W., to work with the Study Team. 

Mr. Mundy is a member of the City Social Planning/ 
Community Development Department and could be made 
available as necessary to work under the direction of, 
and be responsible to, the prime Consultant. It is 
estimated that Mr. Mundy will spend about half his 
time on this Study work during the period of the Study. 
Some rescheduling of lower priority work within the 
Social Planning/ Commimity Development Department would 
be necessary. 

In regard to Mr. Mimdy's salary and fringe benefits the 
City would continue to pay him directly. The proportion 
of his time spent on the Study would be billed by the City 
to the Prime Consultant who would include this in his 
billings as a cost to the Study. This amount would, 
however, be deducted from payments made to the Prime 
Consultant. 

Concerning non-City part-time staff assistance required 
by Mr. Mxandy, for data collection, etc. and other expenses 
incidental to his Sub- Consultant assignment, Mr. Mundy 
will bill the Prime Consultant directly for these costs 
for inclusion in the latter 's normal billing to the City. 
If it is necessary for Mr. Mundy to make use of City 
staff time and/or resources for some of these incidental 
duties, the re-imbursement of the costs of these services 
will be handled in the same manner as outlined above for 
Mr. Miindy's salary. 

The appointment of Mr. Miandy is satisfactory to your 
officials and the estimated maximiim cost of his salary 
and necessary technical services (S7,000) can be 
accommodated within the Consultant's total Study budget. 

When considering the appointment of a Social Planner to 
the Study Team, the Co-ordinating Committee felt that a 
channel of communication should be established with local 
residents and interested community groups in the area to 
allow an exchange of information to take place. 
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I COMMUNICATIONS OR PETITIONS (cont'd) 

I 

! Grant Request: X-Kalay 

Foundation Society (continued) 

i MOVED by Aid. Volrich, 

THAT no action be taken on this request by the X-Kalay 
Foundation Society. 

(Deferred) 

i 

MOVED by Aid. Harcourt, 

THAT this whole matter be deferred until the X-Kalay Foundation 
Society has concluded its negotiations with the Alcohol and Drug 
Commission respecting the organization's funding. 

I - CARRIED UNANIMOUSLY 

i 

4. Grant Request: 

Media Club of Canada 

i 

The Council noted a letter from the Media Club of Canada dated 
March 12, 1975, requesting a grant from the Council of $500.00 
towards the cost of a dinner during the organization's national 
convention to be held in Vancouver this year. 

MOVED by Aid. Bowers, 

THAT no action be taken on this request by the Media Club 
1 of Canada. 

i - CARRIED UNANIMOUSLY 

i 

I 5. Infill Housing - Strathcona 
'Remaining 39 Lots' 

Under date of April 2, 1975, Thompson, Berwick, Pratt & Partners 
submitted the following letter on the matter of infill housing in 
Strathcona : 

I We have reported our efforts and difficulties in detail to you on February 

j 18, 1975 regarding Development Permit Application on the above project. 

! The Board of Variance finally approved our appeal on March 26, 1975 on the 

"3 houses on 2 lots" proposals. Work is progressing now at top speed to- 
i wards construction start. 

! However, we would like to bring to your attention that the May 1, 1975 

deadline is all but an impossibility to meet because of the arduous and 
i complicated sequence of events in securing the Development Permit. As 

j you may recall, you amended the Provincial deadline of November 1, 1975 

I to May 1, 1975 in November, 1974 in an effort to speed up the process. We 

trust that under the circumstances the original deadline of November 1, 1975 
j may be re- considered. 

I 

At the present rate of progress, the first 25 units can start construction 
\ in early June, 1975; the remaining 25 units will probably follow in two 

I months barring no further delays in regards to zoning. We shall continue 

I to work closely with Mr. H. W. Pickstone, Director of Planning and Mr. A.R. 

Floyd, Zone Leader - Development Permit Group to resolve any such differ- 
ences. Please call me if further clarifications are needed. n»ank you for 
your continued interest and attention. 

j The Council was advised that on November 5, 1974, Council had 

I extended the re-purchase option clause of agreement to May 1, 19 75, 

' rather than extending it to November 1, 19 75, as requested by the 

Minister of Housing. 

MOVED by Aid. Bowers, 

THAT the re-purchase option clause of agreement be extended 
to November 1, 19 75. 

(Amended) 

i 
I 

MOVED by Aid. Harcourt in amendment, 

THAT the November 1st, 1975, date referred to in Alderman 
Bower's motion be struck, and the date of July 15th, 19 75, be 
inserted in lieu thereof. 

- CARRIED 

(Aldermen Bowers, Boyce, Volrich and the Mayor opposed) 
■*- ' ^ 
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COMMUNICATIONS OR PETITIONS (cont'd) 

Infill Housing - Strathcona 
'Remaining 39 Lots' (continued) 

The amendment having carried, the motion as amended and 
reading as follows was put and CARRIED UNANIMOUSLY: 

"THAT the re-purchase option clause of agreement be 
extended to July 15, 1975." 

MANAGER'S AND OTHER REPORTS (cont'd) 


CI. 

1: 

CI. 

2: 

CI. 

3: 

CI. 

4: 

CI. 

5: 

CI. 

6: 

CI. 

7: 

CI. 

8 : 


A. MANAGER'S GENERAL REPORT 
APRIL 11, 1975 

Works St Utility Matters 
(April 11, 1975) 

The Council considered this report which contains eight 
Clauses identified as follows: 

Fire Boat Float 

Reallocation of Sewers Capital Funds for 
Sewer Construction Downtown 
Reallocation of Funds for West End Sewer 
Construction 

Sewer Reconstruction on 21st Avenue between 
Knight and Clark and on 19th Avenue between 
Main and Sophia , 
Local Improvements by 'Petition' 
Street Lighting on Mainland Street 
Tender No. 752 - Broadway Improvement Project 
Granville Street Pedestrian Transitway - 
Phase I 

The Council took action as follows: 
Clauses 1 to 4 

MOVED by Aid. Volrich, 

THAT the recommendations of the City Manager contained in 
Clauses 1, 2, 3 and 4 be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers, 

THAT Clause 3 be referred to the Standing Committee on Finance 
and Administration for consideration and report. 

- LOST 

(Aldermen Bird, Boyce , Cowie, Harcourt, Kennedy, Marzari, 
Rankin, Sweeney, Volrich and the Mayor opposed) 

Local Improvement by 'Petition' 
(Clause 5) 


MOVED by Aid. Rankin, 

THAT this Clause be approved after amending recommendation 
(1) of the City Engineer to read as follows: 

"(1) the approximate $650,000 appropriated for renovations 
to the Old Museums be cancelled but appropriated in 
the 1976 Budget Estimates . " 

- CARRIED 

(Aldermen Bird, Bowers and Kennedy opposed) 

(Underlining denotes 
amendment) 

cont ' d. . . . 
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MANAGER'S AND OTHER REPORTS (cont'd) 

Works & Utility Matters 
(continued) 


Street Lighting on Mainland 
Street (Clause 6) 


MOVED by Aid. Volrich, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 

Tender No. 752 - Broadway 
Improvement Project (Clause 7) 

MOVED by Aid. Sweeney, 

THAT the City Engineer, in consultation with the Director of 
Planning, be instructed to reduce the scope of the design to stay 
within the funds presently approved and recommendations A, B and 
C of the City Engineer be therefore approved. 

- CARRIED UNANIMOUSLY 

Granville Street Pedestrian 
Transitway - Phase I (Clause 8) 

MOVED by Aid. Harcourt, 

THAT this Clause be received for information. 

- CARRIED UNANIMOUSLY , 


Building & Planning Matters 
(April 11, 1975) 

The Council considered this report which contains two 
Clauses identified as follows: 


CI. 1: Addition to Building at 3945 West 19th Avenue 
Cl. 2: Lease Agreement at Main & Terminal 


The Council took action as follows: 


Clauses 1 and 2 


MOVED by Aid. Harcourt, 

THAT Clause 1 be received for information and the recommendation 
of the Cxty Manager contained in Clause 2 be approved. 


- CARRIED UNANIMOUSLY 


Finance Matters 
(April 11, 1975) 

The Council considered this report which contains five 
Clauses identified as follows: 


Cl. 1: Water Street Beautif ication Program 
Cl. 2: Attendance of Fire Department Analyst 

R. Dumala at N.F.P.A. Conference 
Cl. 3: C.F.M.M. Conference 1975 
Cl. 4: Request from Greenpeace Foundation for 

the Loan of Whale Banners 
Cl. 5: Vancouver Public Library - Six Day Opening 

at Kitsilano and Mount Pleasant Branches 


The Council took action as follows: 


cont ' d. 
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MANAGER'S AND OTHER REPORTS (cont'd) 

Finance Matters 
(continued) 

Clauses 1, 2 and 5 

MOVED by Aid. Volrich, 

THAT the recommendations of the City Manager contained in 
Clauses 1, 2 and 5 be approved. 

- CARRIED UNANIMOUSLY 

C.F.M.M. Conference 1975 
(Clause 3) 


MOVED by Aid. Bowers, 

THAT the Mayor, with one other member of Council, be authorized 
to attend the 1975 C.F.M.M. Conference; 

FURTHER THAT the City Manager be authorized to attend the 
Canadian Association of Municipal Administrators meeting and the 
1975 C.F.M.m; Conference. 

(Amended) 

MOVED by Aid. Cowie in amendment, 

THAT reference to "one" Alderman referred to in Alderman 
Bowers' motion be struck and "three" be inserted in lieu thereof. 

- CARRIED 

(Aldermen Bowers, Rankin and Sweeney opposed) 

The motion as amended and reading as follows was put and 
CARRIED UNANIMOUSLY: 

"THAT the Mayor, with three other members of Council, be 
authorized to attend the 1975 C.F.M.M. Conference; 

FURTHER THAT the City Manager be authorized to attend the 
Canadian Association of Municipal Administrators meeting 
and the 1975 C.F.M.M. Conference." 

Request from the Greenpeace Foundation 
for the Loan of Whale Banners (Clause 4) 

MOVED by Aid. Cowie, 

THAT the request of the Greenpeace Foundation for the loan of 
whale banners be granted and the City Engineer be instructed to 
install banners on City streets in the Jericho area at no cost 
to the organization up to an installation cost of $500.00. 

- LOST 

(Aldermen Bird, Bowers, Boyce, Kennedy, Sweeney and 
Volrich opposed) 

MOVED by Aid. Har court, 

THAT the request of the Greenpeace Foundation for the loan 
of whale banners as stated in the report be granted and the City 
write off any banners which may be lost, stolen or damaged. 


- CARRIED UNANIMOUSLY 
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MANAGER'S AND OTHER REPORTS (cont'd) 

Property Matters 
(April 11, 1975) 

The Council considered this report which contains three 
Clauses identified as follows: 

CI. 1: Acquisition for Public Housing for Single People 
Site 'B' - N/S Cordova between Jackson and 
Princess Streets - 500 Block East Cordova Street 

CI. 2: Establishment of S. 6' of Subdivisions 8 and 14 
of Sk of Lot 86, THSL, Plan 1720 for Highway 
Purposes - N/S Adanac and East of Rupert Street 

CI. 3: Rental Review - 2 42 Terminal Avenue 

The Council took action as follows: 

Clauses 1 to 3 

MOVED by Aid. Harcourt, 

THAT the recommendations of the City Manager contained in 
Clauses 1, 2 and 3 be approved. 

- CARRIED UNANIMOUSLY 

N.I. P. Allocation - Tree 
Planting (Cedar Cottage) 

The City Manager under date of April 7, 1975, submitted the 
following report: 

"The Director of Planning reports as follows: 

'The Cedar Cottage N.I. P. Concept Plan as approved by City 
Council on November 12, 1974 and subsequently by the senior 
levels of government stated that one of the priorities of 
Neighbourhood Improvement in this area is "To upgrade the 
general appearance and living environment of the area". 
Consequently an allocation of $315,000.00 was included in 
the plan for Beautif ication and Public Use Areas with the 
intent of using some of the funds made available under 
N.I. P. for this purpose. (This sum was later included in 
the Recreation allocation.) 


Commercial Street between 18th Avenue and 22nd Avenue 
was once an active commercial area but there has been some 
deterioration over the years and the area is now charac- 
terized by mixed industrial, service, commercial and resi- 
dential uses. The present zoning is Commercial (C-2) and 
light industrial (M-1) . The street lies very near the 
centre of the Cedar Cottage N.I. P. area and the tree plant- 
ing proposal was initiated by the N.I. P. Committee during 
the Planning Stage of the N.I. P. program. Preliminary 
letters were mailed to all concerned owners on October 2, 
1974. 


Since the street is zoned for commercial and industrial 
uses it is not eligible for the normal residential street 
tree planting program carried out by the Parks Board. Hence 
the necessity to use N.I. P. funds for this project. The 
total cost of the project is estimated at $4,400.00. Of 
this cost, the abutting property owners and businesses are 
prepared to contribute approximately $24 0.00. 


At its regular meeting of March 19, 1975 the Cedar Cottage 
N.I. P. Committee passed the following resolution: 


cont ' d. 
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N.I. P. Allocation - Tree Planting 
(Cedar Cottage) (continued) 


"That the Cedar Cottage N.I. P. Committee recommends 
that City Council be asked to approve the allocation 
of $3,900.00 towards the purchase of 51 Linden trees 
for planting on Commercial Street between 18th Avenue 
and 22nd Avenue. And, further, that Council be asked 
to approve a sum of money not in excess of S500.00 to 
meet the balance of costs nbt contributed by the abut- 
ting owners and businesses for cutting and topping 
off holes for these trees." 


The Director of Planning agrees with this resolution and 
recommends : 

That $4,200.00 be allocated from the Recreational Account 
of the Cedar Cottage Neighbourhood Improvement Program 
for purposes of planting 51 Linden trees along both sides 
of Commercial Street between 18th Avenue and 22nd Avenue 
with the understanding that a further $240.00 will be 
contributed by the abutting property owners and businesses.' 

The City Engineer has reviewed this report and concurs. 

The City Manager RECOMMENDS approval of the recommendation 
the Director of Planning. " 

MOVED by Aid. Harcourt, 

THAT the recommendation of the City Manager contained in 
the foregoing report, be approved. 

- CARRIED UNANIMOUSLY 


I. Report of Standing Committee 
on Planning and Development, 
April 3, 1975 


The Council considered this report which contains two 
Clauses identified as follows: 

CI. 1: False Creek - Use of a Portion of Area 6 for an 

On-the-Water Boat Show 
CI. 2: RT-2 Zoned Land 

The Council took action as follows: 

Clauses 1 and 2 

MOVED by Aid. Bowers, 

THAT the recommendations of the Committee contained in Clause 
1 be approved and Clause 2 be received for information. 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Boyce, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Boyce, 
SECONDED by Aid. Kennedy, 

THAT the report of the Committee of the Whole be adopted. 


- CARRIED UNANIMOUSLY 
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1. BY-LAW RELATING TO THE USE 

OF RAILWAY WHISTLES (Railway 
Anti-Whistling) 

MOVED by Aid. Bird, 
SECONDED by Aid. Marzari, 

THAT the By-law be introduced and read a first time. 

- CARRIED 

(Alderman Cowie opposed) 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments it was 

MOVED by Aid. Bird, 
SECONDED by Aid. Marzari, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED 

(Alderman Cowie opposed) 
MOTIONS 

A. Closing, Stopping Up and Conveyance 
of Land - East of Cassiar Street 
between Adanac and Lane south of Adanac 

MOVED by Aid. Bird, 
SECONDED by Aid. Sweeney, 
THAT WHEREAS 

(1) The City of Vancouver is the owner of all the streets and 
lanes lying within the limits of the City of Vancouver; 

(2) Portion of the road dedicated by the deposit of Plan 12251 
adjacent to Lot "A", Sections 26 and 27, Town of Hastings 
Suburban Lands, Plan 12251, is surplus to the City's 
highway requirements; 

(3) City-owned said Lot "A" and the portion of road to be 
closed are to be conveyed to Her Majesty The Queen in 
Right of the Province of British Columbia for a 
housing development; 

THEREFORE BE IT RESOLVED THAT all that portion cf road dedicated 
by the deposit of Plan 12251 lying between the productions easterly 
of the northerly and southerly limits of Lot "A", Sections 26 and 27, 
Town of Hastings Suburban Lands, Plan 12251, the same as shown 
outlined red on plan prepared by G. Girardin, B.C.L.S., dated 
February 28, 1975, and marginally numbered LF 7241, a print of which 
is hereunto annexed, be closed, stopped up and conveyed to Her 
Majesty The Queen in Right of the Province of British Columbia; 
and 

BE IT FURTHER RESOLVED THAT the hereinbefore described closed 
road be subdivided with the adjacent property. 


- CARRIED UNANIMOUSLY 
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MOTIONS (cont'd) 

B. Establishment of Land for Highway 
Purposes - N/S Adanac and East of 
Rupert Street 

MOVED by Aid. Bird, 
SECONDED by Aid. Sweeney, 

THAT WHEREAS the City of Vancouver is the registered owner 
of the South 6' of each of Subdivisions 8 and 14, South half of 
Lot 86, Town of Hastings Suburban Lands, Plan 1720; 

AND WHEREAS it is deemed expedient and in the public interest 
to establish the above described lands as highway; 

THEREFORE BE IT RESOLVED THAT the South 6' of each of 
Subdivisions 8 and 14 of the South half of Lot 86, T.H.S.L., Plan 
1720, be and the same are hereby established for highway purposes 
and declared to form and constitute portion of highway. 

- CARRIED UNANIMOUSLY 

C. Local Improvement Project: Sidewalk - 
S/S Lagoon Drive between Haro & Robson 

MOVED by Aid. Bowers, 
SECONDED by Aid. Marzari, 

THAT WHEREAS on April 23, 1974, Council passed a By-law 
dealing with various improvements in the West End; 

AND WHEREAS this included on the City's initiative the 
provision of a sidewalk on the south side of Lagoon Drive between 
Haro Street and Robson Street; 

AND WHEREAS several nearby residents are strongly opposed to 
this sidewalk, since it would interfere with the boulevard lawn 
that they have installed and maintained on that side of the street 
(with the consent of the then Mayor and City Engineer) ; 

AND WHEREAS there is a sidewalk on the north side of the 
street, which would be the preferred side for pedestrians to walk, 
and there is no operational need for the additional sidewalk on 
the south side (no doors of residences face it) ; 

AND WHEREAS the City Engineer assures me that there is still 
opportunity to stop the construction of the sidewalk, thus saving 
money both for the City and the local residents and preserving 
the boulevard lawn; 

THEREFORE BE IT RESOLVED THAT the aforesaid sidewalk not be 
proceeded with, and that the Director of Legal Services be asked 
to bring in an amendment to the By-law of April 23, 1974, accordingly. 

- CARRIED UNANIMOUSLY 

ENQUIRIES AND OTHER MATTERS 


Alderman Harcourt - 
Fire By-law Upgrading 


advised that he had received a letter 
from the Rental Housing Council of 
B.C. requesting to appear before 
Council with respect to timing and 
cost implications of upgrading 
apartment buildings. 


MOVED by Aid. Harcourt, 
SECONDED by Aid. Rankin, 

THAT Council agree to hear the delegation from the Rental 
Housing Council of B.C., and arrangements be left with the City 
Clerk. 

- CARRIED 
(Aldermen Bird and Cowie opposed) 


The Council adjourned at approximately 6:00 p.m. 

***** 


The foregoing are Minutes of the Regular Council Meeting 
of April 15, 1975, adopted as amended on April 22, 1975. 
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Manager's Report, April 11, 1975 (WORKS - 1) 

WORKS AND UTILITY MATTERS 
CITY ENGINEER'S REPORT 


RECOMMENDATIONS ; 
1. Fire Boat Float 

The City Engineer reports as follows: 

"At its meeting on January 21, 1975, Council authorized repairs to 
the Fire Boat Float at an estimated cost of $12,500. Repairs were urgently 
required and approval was given prior to the approval of the 1975 Revenue 
Budget. Repairs were initiated and it was then found necessary to do much 
more work than originally anticipated. Test hole results and other work in 
the area indicated that steel piles could be driven to a sufficient depth to 
meet structural requirements. However, the required penetration could not 
be obtained by driving and it was necessary to pour concrete collars around 
the pile bases to properly secure them. Concrete forming and pouring was 
35' below the water surface and involved considerable preparation. The addi- 
tional work has cost $7,100 and is now completed. 

I RECOllMJZND that the Basic 1975 Revenue Budget appropriation 7595/946, 
approved for repairs to the Fire Boat Float, be increased by $7,100." 

The City Manager RECOMMENDS that the foregoing be approved. 


2. Reallocation of Sewers Capital Funds for Sev/er Construction Downtown 

The City Engineer reports as follows: 

"The 1972 Sewers Capital Program provided funds for sewer reconstruction 
in the lane West of Seymour between Smithe and Georgia Streets. Hov7ever, in 
order to fit this work to the overall program for sewer construction in the 
Downtown area, this work should be deferred until later in the construction 
program. In the meantime, the funds should be transferred to the account for 
sewer separation in the downtown area. 

I RECOmEND that $80,000 be transferred from Sewers Capital Account 
118/5702, 'Lane West of Seymour-Sraithe to Georgia' to Sewers Capital Account 
111/6218, 'Sewer Separation Dovmtown-Burrard to Columbia' in order to provide 
continuity in the construction program." 

The City Manager RECOMMENDS that the foregoing be approved. 

3, Reallocation of Funds for West End Sewer Construction 

The City Engineer reports as follows: 

"At the time the 1974 Sewers Capital Program was established it was 
anticipated that sewer construction work would be required in False Creek 
Redevelopment Area 10 before the end of the Budget period and funds were pro- 
vided accordingly. However, it has now been determined that no sewer construction 
will take place in Area 10 during this Budget period. In order to maintain con- 
tinuity in our sewer construction program, the $400,000.00 appropriation for False 
Creek Area 10 should be transferred into our account for sewer separation work in 
the West End. 

I RECOMMEND that $400,000.00 be transferred from Sewers Capital Account 
112/1505, 'False Creek Area 10', to Sewers Capital Account 112/6301, 'Sewer 
Separation in the^ West End-1974' in order to provide continuity in our con- 
struction program." 

The City Manager RECOMMENDS that the foregoing be approved. 

4. Sevier Reconstruction on 21st Avenue between Knight and Clark 
and on 19th Avenue between Main and Sophia. 

The City Engineer reports as follows: 

"Recent collapses at the wye connections and subsequent repair work 

Cont'd . . . 
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Clause 6 Cont/d . 

In order that this communication channel can work effectively 

and for the benefit of all parties, it is suggested that 

a Liaison Group be established immediately with the following 

representation: 


Community representatives - 


Council representatives - 


Technical Co-ordinating - 
Committee (already 
established by Council) 


Two or three to be sel- 
ected by the Director of 
Social Planning/Community 
Development. 

Chairman of the Standing 
Committee on Transportation 
plus two other Aldermen. 

City Engineer, Director of 
Planning and Director of 
Social Planning/Community 
Development. 


The basic purpose of this Liaison Group would be to meet 
approximately once a month throughout the Study to : 

a) Keep citizen groups informed through their 
representatives . 

b) Keep Coioncil informed through its representatives, 


We therefore RECOMMEND that; 


i) The appointment of Mr. W. B. Mundy as Social 
Planning Sub-Consultant to the Study Team be 
approved. 

ii) Mr. Mundy remain on the City payroll and the 
proportion of his time spent on the Study, 
together with the costs of any City services 
used by him, be charged to the Prime Consultant. 

iii) Mr. Mimdy charge the Prime Consultant directly 
for any other expenses. 

iv) A Liaison Group composed of Community Repre- 
sentatives, Council Representatives and City 
Technical Representatives be established 
immediately for the purpose of continuing 
communication between interested groups during 
the course of the Study. " 


Your Board 

RECOMMENDS the adoption of the above report of the City 
Engineer, Director of Planning and Director of Social 
Planning/ Community Development. 

7 . Local Improvements by "Petition" 
First Step 

The City Engineer reports as follows: 


"I consider it advisable to carry out the following street 
lighting projects as local improvements: 

Coleridge Avenue from Raleigh Street to Dead End West 

Georgia Street from Nanaimo Street to Garden Drive 

47th Avenue from Ross Street to Elgin Street 

Elgin Street from 45th Avenue to 47th Avenue on W/S and 

210' S. of 47th Ave. on E/S 


Cont/d. 
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Clause 4 Cont'd 

and inspection indicate that the sewers on the following two streets are 
in very poor condition: 

a) 21st Avenue between Clark and Knight; 

b) 19th Avenue between Main and Sophia. 

The estimated cost of reconstructing these two sewers is $88,000. 

I RECOMMEND that $88,000.00 be appropriated from Sewers Capital Budget 
Account 112/2001, 'Local Sewers in Champlain Heights Areas E & F' , as no 
sewer construction will be done in Champlain Heights during the 1974 Capital 
Budget period." 

The City Manager RECOMMENDS that the foregoing be approved. 

5 . Local Improvements by "Petition" 

The City Manager submits the following reports of the City Engineer and 
Director of Finance: 

"First Step (City Engineer's report) 

Petitions for - Pavements and Curbs (higher zoned) 

- Pavements and Curbs (local residential) 

- Lane Pavements (residential standard) 

- Lane Pavements (higher zoned) 

- P.C. Concrete Sidewalks 

- P.C. Concrete Sidewalks on School Collector Streets 

sufficiently signed by affected property owners have been forwarded to me by the 
City Clerk. As required by the Local Improvement Procedure By-Law, I have to 
advise that it is feasible and desirable to undertake the projects as Local 
Improvements. The projects are shown on the attached schedule dated March 21st, 
1975. 

Funds for the City's share of these projects are not available in the current 
Five-Year Plan and have been requested from the 1975 Supplementary Capital Budget. 
In this regard it should be noted: 

a. That the amount provided in the 1971-75 Plan for Local Residential Streets was 
recommended by the Technical Planning Board with the notation, 'It is anticipated 
that the petitions .... may exceed the funds recommended by 10%-15%.' The need for 
some supplementary funds was thus part of the planning from the beginning. 

b. That the amounts recommended by the City Engineer for these types of work 
in 1971-75 were reduced during review by a total of $1,010,000, approximately 
the present shortage. 

These 177 projects arise from petitions which have been circulated and signed 
by some 2,500 property owners willing to pay their share and wishing to participate 
in the City's on-going programs to improve local streets and lanes. They represent 
a great deal of time and effort by the 177 citizens who undertook to gather the 
necessary support. These petitions were submitted between July of 1974 and mid-January 
1975. Complaints are already received about waiting up to a year for the work to be 
done and it would be most unfortunate if these petitions could not be honoured this 
summer . 

The people of the two Neighbourhood Improvement areas, Kitsilano and Cedar 
Cottage, are being encouraged by the Local Planning Staffs to improve their neighbour- 
hoods by participating in the City-wide programs as well as by the projects funded 
through N.I. P. Eleven of the petitions are from within these two areas. 

If the Local Improvement Procedure is not started now, there will not be time 
to go through the required steps and do the work this season. Starting now does 
not finally commit Council to undertake the work. 

It should be pointed out that if these works are advanced through the local 
improvement steps now and the work then delayed the property owners may not be 
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Clause 5 Cont'd 

charged more than 10% over the present estimates and the City would 
have to absorb any price increase in excess of 10% unless these 
projects were re-advanced to a further Court of Revision." 

Second Step (Director of Finance's report) 

"In accordance with the provisions of the local improvement procedure by-law 
I am submitting the City Engineer's report dated April 4, 1975. 

The estimated total cost of these improvements is $1,599,990 and the City's 
share of the cost is $990,122. 

I have to report that the necessary financial arrangements can only 
be made in 1975 to carry out this work at the cost of other projects which 
may or may not have higher priority than the Curb and Gutter Program. The 
cost is over and above Streets funds available under the 1971-75 Five Year 
Plan and to do the work this year they would have to be provided from the 
1975 Supplementary Capital Budget or from some other available source. The 
1975 Supplementary Capital Budget, while it has not yet been reviewed and 
approved by Council, has been fully committed in the sense of items either 
approved by Council, approved in principle, or to be recommended to Council. 
This is based on a Ih mil capital levy to be included in the 1975 general 
purposes taxes, in accordance with previous policies. If Council approved 
an increase in the Ih mils, then presumably these Streets projects could 
compete with other Capital items for a share of that excess over IH mils. 


The City Engineer wishes these projects to proceed to the Court of 
Revision and it should be pointed out that he will be recommending further 
projects for a slightly later Court. 

In view of the urgency expressed by the City Engineer regarding 
the above local improvement I have examined the status of certain capital 
funds and have to advise that financial arrangements can be made to carry 
out the work in the following way. 

I RECOMMEND that: 

1) the approximate $650,000 appropriated for renovations to the Old Museum 
be cancelled (to be replaced in 1976 if appropriate) , 

2) that the remaining approximate $211,000 in capital funds subject to 
varying be shifted to Streets Capital fund (this requiring Council to 
pass a varying bylaw) , 

3) that the remaining funds in the Georgia Viaduct fund (approximately 
$225,000) be diverted to the Streets Capital fund (this requiring Council 
to pass a diverting bylaw) , 

4) that the approximate $1,086,000 of funds realized above be appropriated 
for the City's share of the local improvements proposed in this report 
plus the smaller program forthcoming within approximately the next month." 

The City Manager has decided that it is desirable to undertake the 
projects referred to and RECOMMENDS that: 

A. The reports of the City Engineer and the Director of Finance be adopted 
together with the details of the Second Step report on file in the City 
Clerk's office. 

B. The following streets be declared as School Collector Streets for the 
purpose of Part I of the Local Improvement Procedure By-Law: 

- Penticton Street, 19th Avenue to 20th Avenue 

- 39th Avenue, Ross Street to lane east of Ross Street 

C. The City-owned parcels shown on the list attached to the detailed Second 
Step report for the Local Improvement projects be declared assessable. 
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D, The projects listed in the attached schedule dated March 21, 1975 

be brought before the Court of Revisions scheduled for 7:30 PM Tuesday 
May 6, 1975." 

NOTE: (KEQUIEES TWO-THIRDS AFFIRMATIVE VOTE OF ALL COUNCIL MEMBERS 
PRESENT.) 

6 . Street Lighting on Mainland Street 

The City Manager submits the following report of the City Engineer: 

"On February 24, 1975, a letter from Laurelton Investments Ltd. was circulated 
to Council objecting to the terms of a proposed agreement which were approved by 
Council on February 11, 1975, respecting six special street lights installed by the 
Company on the east side of Mainland Street between Smithe Street and Nelson Street. 
The Company states that because they incurred considerable expense installing the 
special street lights, the City should reimburse them for the normal City's contri- 
bution towards a local improvement for standard street lighting and that the City 
should pay for all the annual operating costs. 

The terms recommended to Council are that the owners pay all installation costs 
which the Company indicates were in excess of $10,000 and annually pay the costs of 
energy and maintenance which are in excess of the costs for standard "business zone" 
street lighting as estimated by the City Engineer. These terms are in accordance 
with Departmental policy. 

The estimated cost for installing standard street lighting project is $4200 
of which the City's share would be $630. Under a local improvement, the owners on 
the west side would have been assessed half of the remaining costs, but because the 
Company proceeded without a local improvement, the owners on the west side cannot 
be assessed. 

The estimated annual operating costs for six street lights based on 1975 costs 
are as follows : 

Special Lighting Standard Lighting Difference 
Energy Costs $450 $220 $230 

Maintenance Costs $270 $100 $170 

Total $720 $320 $400 

During the construction of the building, negotiations for street lighting were 
made on behalf of Laurelton Investments Ltd. by their architect and consulting electri- 
cal engineer. They were told that standard street lighting could be installed in 
approximately 10 months and how the costs would be shared under a local improvement 
or under a special agreement which they were considering. The owners wanted to proceed 
on special arrangements to have the lighting in operation when the building was opened 
and to have more decorative light standards instead of the standard street lights. 

At the conclusion of the negotiations when the proposed design was accepted the 
owner's representatives agreed to the terms which have been approved by City Council. 
This was not confirmed by the owner in writing. After discussing the requests in 
their letter and the City's policy, the Company was not satisfied and asked that their 
request be referred to City Council. ' 

I RECOMMEND that the Laurelton Investments Ltd. be required to enter into an 
agreement on the terms approved by City Council on February 11, 1975." 

The City Manager RECOMMENDS approval. 

CONSIDERATION AND RECOMMENDATION : 

7 . Tender No. 7 52 - Broadway Improvement Project 

The City Manager submits the following report of the City Engineer and 
Director of Planning: 

"Tenders for the West Broadway Improvement Project and related streets were 
opened on March 10, 1975, and referred to the City Engineer for tabulation and 
report to the City Manager. 
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All tenders have been checked and are in order, with the exception of a minor 
inconsistency in the low bid, which is being resolved and does not affect the amount 
bid. 

Tabulations of Tender No. 752 and the average unit prices for certain items of 
work included in this tender have been circulated to Council. These bids are unit 
priced, based on quantity estimates supplied by this Department, and the total coct 
of the contract may vary according to actual quantities measured during constructio:\. 

Based on the present design and the lowest bid, it is evident that the project 
will cost about $90,000, or approximately 13%, more than the estimate. Consequently, 
the following three alternatives are available to Council: 

1. Funds be increased to cover the extra cost, or; 

2. The design be reduced in scope to fit the funds available, or; 

3. A combination of these previous two alternatives be chosen. 
Alternative 1 

The costs of this work were to be shared 2/3 Property Owners, 1/3 City, which 
would have increased the Property Owner's share by $60,000 and the City's share by 
$30,000. However, the Charter limits increases in the P.O.'s share to 10% of their 
estimated share - approximately $40,000. The City's cost would thus increase by 
$50,000. (And any extras which arise later would fall on the City instead of being 
shared. ) 

Alternative 2 

If the second alternative is chosen, design modifications would include dele- 
tion of certain embossed concrete, pedestrian crosswalks and most of the ceramic 
tile curb strip and other minor modifications. 

Alternative 3 

Any combination of increasing funds and reducing design would be possible. 
Director of Planning 

The Director of Planning agrees that reductions in design scope for alternative 
2 or 3 are possible, although these alternatives would have some detrimental effect 
on the overall impact of the project. 

Director of Finance 

When the Broadway West Project was first submitted to the Committee on 
Connunity Development, the project costs in excess of funds available amounted to 
$90,760.00. The Director of Finance suggested that these funds come from the 
unallocated Chinatown appropriation of $103,000.00 since the starting date of this 
project was uncertain and the $103,000.00 was merely a part of the overall cost. 

The Director of Planning and the City Engineer presented alternative sources 
of funds for the Committee's consideration. The Committee recommended that the 
source of funding for the $90,760.00 be supplemental capital funds and Council agreed 
with the recommendation. 

If alternative 1 or 3 is approved. Council should be aware that part of the 
Chinatown' funding will be used up, contrary to the action taken when the source 
of funding for the initial overage was considered. There are no funds available 
in the 1975 Supplementary Capital Budget as it will be presented to Council. This 
would be the normal source of funds for an overage. 

CONSIDERATION 

The City Engineer and Director of Planning submit the three alternatives 
for CONSIDERATION and request that Council either :- 

1. Increase the appropriation for the City's share of the Broadway 
West Beautif ication Project by $50,000, the funds to come from 
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Unappropriated Beautif ication Capital (260/7909) » reserved for China- 
town. 

2. Instruct the City Engineer, in consultation with the Director of 
Planning, to reduce the scope of the design to stay within the 
funds presently approved; or 

3. Increase the appropriation by a lesser amount deter mined by Council , 
funds to come from Unappropriated Beautif ication Capital (260/7909) and 
instruct the City Engineer, in consultation with the Director of Planning, 
to reduce the present design for the balance. 

RECO>MENDATIONS 

Whichever alternative is chosen the City Engineer RECOMMENDS that: 

A. A contract be awarded to the low tenderer, as follows: 

Winvan Paving Division of 
Capital City Construction Ltd. 
230 Brunette Street 
New Westminster, B.C. 

(Note: This is a 'unit price' contract and the City Engineer has authority 
to make the reductions needed if Council chooses alternative 2 or 3) . 

B. A contract satisfactory to the Director of Legal Services be entered into, 
and; 

C. The Bid-Bonds of the unsuccessful tenderers be returned." 

The City Manager submits the matter to Council for CONSIDERATION and 
RECOMMENDS approval of the City Engineer's Recommendations. 


INFORMATION : 

8 . Granville Street Pedestrian Transitway - Phase I 

The city Manager submits the following report of the City Engineer and 
the Director of Social Planning: 

"The City Engineer and Director of Social Planning report as follows: 

Background 

When the Granville Mall Project was approved by Council in the fall of 
1973, the approval was for Phase I of a two-phase project. Phase I involved the 
'basic foundation' of the mall and included new sidewalks, curbs and roadway, new 
street lighting, new utilities and trees. It was recognized at that time that 
other street furniture should be added at a later date. This report summarizes 
the status of Phase I with respect to costs, cost sharing and effects of the mall 
on business and social problems in the Granville area. A separate report will be 
coming to Council soon outlining proposals for Phase II. 

The Granville Street Pedestrian Transitway was scheduled for construction 
dxiring the first half of 1974 with the completion date of July 1. Because of a 
construction strike the mall opening was held on August 22. 

Cost 


Although the construction strike affected costs, and certain aspects, 
particularly electrical work, cost more than would have been the case otherwise, 
in total final construction costs of the mall were slightly below the estimated 
cost. When remaining work adjacent to Pacific Centre Block 42 and corrective 
works are included, the cost can be considered to have come out as per the 
estimate. About half the work was carried out by Engineering Department staff 
and the surface works were carried out by Jack Cewe Limited under contract. 
The total cost of the project was $2,947,000 consisting of: 
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Design consultants $ 30,000 

Miscellaneous items re planning 1,000 

Contingencies for committee 6,000 
Commutation Theatre Row 

Local Improvement 83,000 

Construction cost 2, 827,000 

TOTAL $2,947,000 

Works still remaining include some wrought iron railing around 
planters, additional work on trees, tree grates, tree surrounds, bollards, 
and the sidewalk on west side of Granville - Georgia to Dunsmuir. These works 
were not completed last year because of Block 42 construction and because certain 
items were experimental and now need correction. Allowance was made for this in 
the original estimate. 

Cost Sharing 

On November 20, 1973, Council approved a report from the Mayor and 
Alderman Massey recommending that the cost sharing with property owners under 
local improvement be $900,000 property owners and the remainder be borne by the 
City. This was approximately one third property owners, two thirds C ity-at- large . 
The City Engineer was instructed to seek Federal cost sharing under the Winter 
Capital Works Program and to seek some cost sharing from the Province (B.C. Hydro) 
since the project included an exclusive transitway. Discussions with both the 
Federal Government and B.C. Hydro were successful and the final cost sharing 
on the project is as follows: 

Property owners' share $ 900,000 
Federal Winter Capital Works 

contribution 543,440 

B.C. Hydro contribution 165,000 

City-at-large 1,338,560 

TOTAL COST $2,947,000 

Schedule for Remaining Works 

The remaining works will be carried out during 1975. If Council 
approves Phase II of the project, other works may also begin in 1975, depending 
on when approval is received from Council and from the property owners. It is 
expected that the local improvement procedure will be used again. Phase II is 
expected to include bus stop shelters, seating, Christmas decorations, washrooms, 
information kiosks, additional planting, sculpture, etc. Vending kiosks on the 
mall are being administered under the new Vending By-law and sidewalk cafes 
which should be appearing this year, are administered under a lease arrangement 
between the City and restauranteurs . Neither of these is part of Phase I nor 
Phase II. 

Effects of Granville Mall on City Tax Revenue 

The 1975 assessed rental value of properties along the mall increased 
by approximately $636,000 over the 1974 figure so that a business tax revenue 
gain of over $60,000 (8%) will be realized in 1975. 

The mall's perfoinnance was particularly impressive in the 900 block 
in which the rate of decay was most alarming prior to construction. In this 
block the assessed rental values increased 50% from $300,000 in 1974 to 
$450,000 in 1975. This generated business tax revepues of $43,021, an 
increase of $14,250 for that block alone. 

In comparison to the mall, the unique 1000 block Robson Street 
realized only a 2.6% increase in assessed rental values and an increase in 
business tax revenue of $1,106. With the 1975 increase the assessed rental 
revenue for the 900 block Granville ($452,850) is almost equal to the 1000 
block Robson Street ($458,930) . Thus, in 1975 what had been the weakest block 
in the area now the mall has, in one year, come to equal the prestigious 1000 
block Robson Street in assessed rental value. 
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Based on the $1,338,560 cost incurred by the City for the mall con- 
struction, the increase in business tax alone accounts for approximately a 4.5% 
return on the investment. This percentage will increase as the leases presently 
in effect expire and are adjusted to the new elevated rental value level. 

The major source of revenue will ultimately be from property taxes; 
however, at present these have been frozen at their 1974 levels. 

Effects of Granville Mall on Business 

In a recent survey Granville Mall Merchants indicated that in spite 
of current unfavourable economic conditions, gross sales volumes were better 
in the period since the mall opened than in the same five-months period of the 
previous year. Moreover, they attribute the improvement to the mall. 

In October 1974, a month after the opening, 32% reported such increases. 
By the end of December the number was 47%, and by January 31, 197 5, it had risen 
to 58% over the same periods in the previous year. Of the 58% reporting gross 
sales volume increases, 73% attributed the improvement to the mall. 

Twenty-one percent have consistently reported a decrease in gross 
sales volume during the period in question. However, only 25% of these (5% 
of the total sample) blamed the mall for the decline. The stereo businesses 
claim to have been hurt by the loss of loading space for customers and the 
general lack of parking at the south end of the mall. 

Sixty-seven percent of the respondents were of the opinion that the 
mall had increased pedestrian volume. 

To provide a comparison, a random sample of 25% of the merchants 
doing business on the 1000 block Robson Street were also asked how their 
gross sales volumes in the five months ending January 31, 1975, compared 
to the gross sales vo limes of the same period in 1973-74. The results were 
as follows: 


GRANVILLE MALL ROBSON STREET 

58% Increased 14% 

21% Decreased 29% 

21% Unchanged 57% 


A revitalization and upgrading of the area appears to have been 
sparked by the mall. Nineteen percent of the mall businesses reported that 
they had undertaken what they consider major renovations since the completion 
of the mall. Twenty- two percent reported making minor improvements. 

Effects of Mall on Social Problems 

Over the past several years frequent complaints were received by 
City officials concerning criminal activities on Granville Street including 
the area (now part of the mall) between Robson and Nelson Streets. Thus, in 
1972 a petition was circulated demanding police action with respect to increased 
drug trafficking and other crimes. Part of the problem was the presence of the 
State and Ford Hotels on Granville street which catered to the criminal element. 
It was hoped that the mall would provide an incentive to upgrade these buildings. 

The mall opening was preceded by the addition of more beat constables 
and the level of policing was greatly intensified. 

As a result there had been this year far fewer complaints with respect 
to crime. Sgt. Findlay (District #1 Crime Prevention Squad) advises that the 
recent closure of the State Hotel has improved the situation and that in his 
opinion 'the actual crime in the mall is definitely low and hard drug traf- 
ficking is almost non-existent'. 

The City Engineer and the Director of Social Planning submit the 
foregoing report for Council's INFORMATION." 

The City Manager submits the matter to Council for INFORMATION. 
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BUILDING AND PLANNING MATTERS 

INFORMATION 

1. Addition to Building at 3945 West 19th Avenue 

The City Building Inspector reports as follows: 

"Mr. R. Silverson of 3951 West 19th Avenue, has written 
complaining about a development that occurred to the 
building immediately next door to him at 3945 West 19th 
Avenue. Mr. Silverson states that the City has acknowl- 
edged that the Building Division granted a permit for an 
area in excess of that which is permitted by the Zoning 
and Development By-law. A copy of Mr. Silverson' s letter 
is attached. 


On June 19th, 1975, a Development Permit #62983 and a 
Building Permit #B64419 were issued to create an 
addition to the house at 3945 West 19th Avenue. The 
resulting area was about 36 sq. ft. larger than the 
precise area allowed by the calculation of the floor 
space ratio. 

During construction, the builder built an additional 
24 sq. ft. of floor area by cantilevering the main floor 
out 22 inches over the lower floor. There was some mis- 
understanding between the field inspector and the builder, 
the former maintaining he did not approve the extra floor 
area, the latter maintaining such approval was given. 

I reported on the matter to the Mayor by memorandum dated 
September 10th, 19 73 in response to a letter to the Mayor 
dated August 31st, 1973 from Mr. L.W. Beadle, lawyer on 
behalf of Mr. & Mrs. Frederick Huyghe , the owners of the 
building. 

Following this interchange of correspondence, I decided 
to take no action on the matter and allow the increased 
floor area to remain. 

It should be noted that since the date of the foregoing 
incident, the allowable floor space ratio has been in- 
creased from 0.45 to 0.60. This means that the allowable 
floor area on this site is about 1200 sq. ft., the actual 
area being 969 sq. ft. This house is now in compliance 
with the Zoning By-law with respect to the floor space 
ratio. " 

The City Manager submits the foregoing report of the City Building 
Inspector for INFORMATION. 


RECOMMENDATION 


2. Lease Agreement at Main & Terminal 


The Director of Planning reports as follows: 

" City Council on December 17, 1974, after considerating a report from the City- 
Manager dated December 13, 1974, concerning Lots 13 and 14, Block A2, D.L. 2037, 
situated at the S/E comer of I^in Street and Terminal Avenue, passed the 
following motion: 

'THAT the City extend its present lease on this property with Gulf 
Oil Canada Ltd., at current rates on a month-to-month basis until 
such time as a report is received from the Director of Planning, 
following a thorough review of the operation of Self- Service Gas 
Stations . ' 
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Council, on January 28, 1975, when dealing with the same matter, received a 
letter, dated January 21, 1975, from Gulf Oil Canada Ltd., and deferred this 
letter until after Council had dealt with the question of Self-Serve Gas Stations. 

On March 11th 1975, after dealing with the City Planning Department report on 
Self-Serve gas retailing, the Mayor directed, and Council agreed, that the Director 
of Planning and the Supervisor of Property and Insurance submit a further report 
on this lease agreement, taking into consideration the action of Council this day 
and the letter from Gulf Oil Canada Ltd., dated January 21, 1975. 

If Council accepts the recommendations of the Director of Planning contained in 
the City Manager's Report, and to be considered on April 15th, 1975, reference 
may be made to the list of the total gasoline service stations of each company 
to be appended as a schedule to the appropriate by-law when prepared. 

This list shows that Gulf Oil Canada Ltd. had $7 gasoline service 
stations in the City of Vancouver as of 1st April 1975. Their 
permitted total of Self-Serve Gas Stations is 15 per cent of this 
number, or 9 (rounded to nearest whole ntimber) . This company 
currently has only 6 Self-Serve Gas Stations in the City of Vancouver 
and thus may be permitted another 3- 

The Director of Planning thus RECO^fCNDS that the Lease Agreement with Gulf Oil 
Canada Ltd., as contained in the City Manager's Report of December 13, 1974 
(attached) be approved, on the basis of the foregoing, and date of commencement 
to be amended to June 1st, 1975 or the date the development permit is issued, 
whichever is the earlier. " 


The City Manager RECOMMENDS that the recommendation of the Director 
of Planning be approved. 
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FINANCE MATTERS A\ / 

I 

i RECOMMENDATION 

1. Water Street Beautif ication Program 

The Director of Legal Services reports as follows: 

i 
i 

j "A departmental report of the Director of Planning and the 

! City Engineer dated July 3, 1974, concerning the Water Street 

! beautif ication program was considered by City Council July 9th, 

I 1974/ at which time the City agreed in principle to lease from 

C.P.R. and Marathon Realty a strip of land north of Water Street 
I for lane access. At that time Council agreed in principle that 

' the lease was to be for 99 years with a nominal $1.00 per year 

rent and the City to pay the taxes. Also the lease was to be 

the subject of a separate report to Council. 

The Law Department has been negotiating with Marathon Realty 
over the 99-year lease, however, it may be at least a year 
before C.P.R. prepares a lease in final form for the City to 
sign. As an interim measure, it is recommended that the City 
enter into a standard year-to-year lease with the C.P.R. in 
order that the City may commence work on the laneway forthwith; 
provided, however, that the standard form of year-to-year lease 
shall be modified to the satisfaction of the Director of Legal 
Services . " 

The City Manager RECOMMENDS that the foregoing recommendation be . 
approved . 

2. Attendance Of Fire Department Analyst R, Du!nala at 
N.F.P.A. Conference 


The Fire Chief reports as follows: 

The annual National Fire Protection Association Conference is 
being held in Chicago, Illinois from May 12 to May 16, 1975 and 
the Fire Chief recommends the Fire Department Analyst attend. 
Of particular interest to the City of Vancouver will be the 
Technical Committee Reports on automatic sprinklers. 

The City of Vancouver has adopted the N.F.P.A. pamphlet No. 13 - 
Installation of Sprinkler Systems as the standard for sprinkler 
systems. The authors of this code will be attending the 
conference and it would be very beneficial to our Analyst to 
attend the presentation and seminars on automatic sprinklers 
to discuss the interpretation of the code with them. The Fire 
Department Analyst is the person responsible for approving 
sprinkler plans submitted by contractors, for compliance with the 
relevant fire bylaws and it is very important that his information 
and knowledge of automatic sprinklers be as current as possible 
in view of the continuing amendments to the N.F.P.A. standards 
for sprinklers. 

The Fire Department is currently in a period where the workload 
is excessive, particularly in the area of plan checking. The 
Fire Chief feels, however, that the advantages gained by sending 
the Analyst to the Conference would far outweigh the loss of 
five days time in plan checking. 
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The City's share of these improvements is available in 
the 1970 Capital Budget." 

Second Step 

The Director of Finance submits the following report on the 
financial arrangements : 

"In accordance with the provisions of the Local Improve- 
ment Procedure By-law, I am submitting the City Engineer's 
report dated July 10th, 1970. 

The estimated total cost of these improvements is $4,752.49 
and the City's share of the cost is $955.37. 

I have to report that the necessary financial arrangements 
can be made to carry out this work" 

Your Board has decided that it is desirable to undertake the 
projects referred to and RECOMMENDS that: 

(a) The report of the City Engineer and Director 
of Finance be adopted. 

(b) The City-owned parcels shown on the list attached 
to the detailed Second Step Report for the local 
improvement projects be declared assessable. 


8 . Local Improvements - Initiative Principle 
First Step 

The City Engineer reports as follows: 

"I consider it advisable to carry out the street 
lighting projects shown in the attached list as local 
improvements . 

The City's share of these improvements is available in 
the 1970 Capital Budget." 

Second Step 

The Director of Finance submits the following report on the 
financial arrangements : 

"In accordance with the provisions of the Local Improve- 
ment Procedure By-law, I am submitting the City Engineer's 
report dated July 10th, 1970. 

The estimated total cost of these improvements is 
$181,962.10 and the City's share of the cost is $66,104.15. 

I have to report that the necessary financial arrangements 
can be made to carry out this work." 

Your Board has decided that it is advisable to undertake the 
projects referred to and RECOMMENDS that: 

(a) The reports of the City Engineer and Director 
of Finance be adopted. 

(b) The City-owned parcels shown on the list attached 
to the detailed Second Step Report for the local 
improvement projects be declared assessable. 
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No funds were provided in the Fire Department budget for this 
Conference and the Comptroller of Budgets advises that if 
approved, funds would be provided from contingency reserve. 
There would be no increase of Fire Department employees attending 
conferences this year as the Roster of Conferences provides for 
the attendance of four employees to one national and three regional 
conferences. This year, one approved regional conference 
(Training Officers Conference) will not be attended because of 
the workload in the Department. 

Costs to the City would be: 

5 days leave of absence with pay 

Air Fare $274.00 
Hotel 5 days @ $31 155.00 
Registration 50.00 
Meals 5 days @ $15 75.00 

$554.00 

The Fire Chief Recommends approval be given for the Fire Department 
to amend it's Conference Roster for 1975 to 2 National and 2 
Regional Conferences from 1 National and 3 Regional and that funds 
in the amount of $554 be provided from contingency reserve and 
added to Account 7590/890 - Conventions and Courses - Fire Depart- 
ment . 


i 
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3. CFMM Conference 1975 

The City Clerk reports as follows : 

"The 1975 Annual Conference of the CFMM will be held in 
London, Ontario from June 1 - 5, 19 75. The theme for the 
conference is "Canada's Municipalities at a Crossroad: Responsibilities 
Without Resources". Several workshop panels will deal with subjects 
which have become major problems for local government. These will 
include Labour Relations, Law Enforcement, Transportation, Housing, 
Roles and Functions of Local Government, Rural Depopulation: A Rural 
Problem or an Urban Problem, Council-Chief Administrative Officer 
Relationship and Cultural Development. The Conference will seek to 
resolve policy positions on these and other issues in Resolutions 
Session. 

It is noted also that the Canadian Association of Municipal 
Administrators will be meeting on May 30 and May 31 - also in 
London, Ontario and the City Manager in the past has been given 
authority to attend this meeting and the CFJCl Conference 

The foregoing is submitted for the information of Council 
and it is recommended that the Mayor be authorized to appoint Council 
delegates to the Conference and that the City Manager be authorized 
to attend the meeting of the Canadian Association of Municipal 
Administrators and the CFMM Conference. 

The City Manager RECOMMENDS that: 

The foregoing recommendation of the City Clerk be approved. 
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4. Request from Greenpeace Foundation For The Loan 
of Whale Banners 

The City Purchasing Agent reports as follows: 

"On December 10, 1974, City Council made a grant of $200.00 to the Green- 
peace Foundation to permit them to pxirchase from the City, one hundred 
surplus decorative street banners. 

They have made another request for the loan of an unspecified number of 
banners to "be used in conjunction with the April 27th festivities at 
Jericho Beach concerning the launching of the Greenpeace V expedition" 
(copy of their letter of request is attached). 

I telephoned Mr. Al Clapp of the Greenpeace Foundation to clarify their 
request, and he stated that: 

(a) They will not know the quantity required until they start 
decorating the site, but expect they will require between 
100 and 150. 

(b) They will pick up and return the banners to the City's 
Surplus Stores. 

(c) They will return the banners within one week of the 
festivities date of April 27th. 


If Council agrees to this request, there is the possibility that some 
of the banners may be lost, stolen, or damaged, and I would like 
instructions to either - 

(a) Charge the Greenpeace Foundation for any banners which may be 
lost, stolen or damaged, 

- or - 

(b) Write-off any banners which may be lost, stolen or damaged." 

The City Manager submits the foregoing report for Council's 
CONSIDERATION. 


RECOMMENDATION 


5. Vancouver Public Library - Six Day Opening at 
Kitsilano and Mount Pleasant Branches 

Tiie Director of the Vancouver Public Library reports as follows: 

"ipn April 23, 1974 Council approved, for a trial' period of September 1 to December 31 , 1974, 
six day opening at one east-side and one west-side Branch Library. The two Branches chose 
w|re Mount Pleasant and Kitsilano Library. The Library Board was asked to report to Council 
■ter a three month trial. 

Miunt Pleasant Branch 


lis Branch has been open for six days a week since it moved to the new location in Kingsgate 
riill, and officially opened on December 13, 1973, so as to be open the same days as the rest 

' the Mall. Until September 1 the extra cost was met from the Library Development Commissic 
^'ant. The increase in circulation between January - October 1973 (the ten complete months 
ojen before the move) and January - October 1974 is from 128,518 to 166,276 or 22.7%. The 
- (erage circulation on Wednesday (the extra day of opening) has been 511 compared to the 

verage daily circulation of 652 in this period. The total Wednesday circulation for the 
pijriod is 23,111, compared with the total increase 37,758. The increase due to changed 
Ipcation is greater than the difference between these two figures, as without Wednesday 
opening some of the Wednesday use would have taken place on other days, but it does indicate 
that six day opening played an important part in the sharp increase in circulation recorded 
in the Branch in 1974. 
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ilano was selected as the west-side Branch for six day opening because it has very heavy 
resulting in considerable congestion at times, and because of the very large number of 
cs returned through the book slot on the Wednesday the Branch was closed. 


.n the trial period Kitsilano circulation increased just under 5% as a result of the extra 
lay of opening about 19,000 books p. a. The average circulation, as a percentage of 1973 
:ir:ulation increased from 92.6% in January - August 1974 to 97.1% in September - December 197^ 
he actual Wednesday circulation has averaged 1,115. This is not a large increase, but it 
las also resulted in less crowding in the Branch (which circulates c 400,000 books p. a. 
fron 7,100 square feet) and reduced the piles of books returned through the book slot on 
•Jednesday from 350 - 450 to about the normal 100 per day. 

It has also improved working conditions for staff, as the building was not designed for the 
srejsent heavy use, and work space cannot be easily extended. 

RECOMMENDED: 

(A) That the six day opening at these two Branches be 
continued permanently. 

(B) That the following additional staff required to provide 
these extended services be approved: 

Public Services (Hours per week) 


Branch 


M 


Librarian I Library Assistant II 


From To 


tsilano 
. Pleasant 


112% 


120% 



To 

147 

116 


Fringe Benefits & 10% 
Total Additional cost 


Library Assistant I 
From To 


98 
70 


106 
82 


A dditional Cost 

$ 10,206. 

6,80^. 
'$~T770"1 1 . 
$ 1,700 . 

$ 18,711. 


This recommendation is concurred in by the President of the 
Vancouver Public Library Staff Association Local 391» C.U.P.E." 


The Director of Finance advises that if these positions are approved, the funds will have 
to be provided from the 1975 Contingency Reserve. 

The Administrative Analyst reports that the unit costs of circulating the additional books 
in the Library's proposal are 59<? for the Kitsilano Branch and 75c to 80c for the Mount 
Pleasant Branch. Compared to an overall cost of 65C throughout the system, these unit 
costs reflect an inefficient addition to the level of service, since the 65<; cost 
throughout the system includes all other public services. 

The City Manager RECOMMENDS that the Library's proposal be not approved due to the high 
unit cost of the added service, and the severe problems being encountered with the 1975 
Budget. 


FOR COUrJCIL ACTION SEE ?m{S).^.{£..d.^ 


Manager's Report, April 11, 1975 


PROPERTY MATTERS 

RECOMMENDATION 


1 . Acquisition for Public Housing for Single People 
Site "B", N/S Cordova Street Between Jackson and 
Princess Streets, Lot 2^, Block 53, D-L. 196, 
500 Block East Cordova Street 

The Supervisor of Property & Insurance reports as follows :- 

"Lot 25, Block 53, D.L. 196 is required for the proposed Public Housing 
for Single People, confirmed by City Council, June 19th, 1973. 

This lot is owned by Western Marine Supply Co. Ltd. , located across the 
lane, and is used for off-street vehicular parking as required under 
the Zoning and Development By-Law. 

Western Marine Supply Co. Ltd. have agreed to exchange their Lot 25 for 
Lot 24, owned by the City of Vancouver, subject to the following:- 

1. The lot to be filled and blacktopped to proper grade. 

2. Sidewalk crossing to be installed on Cordova Street. 

3. Existing chain link fence to be relocated. 

4. Catch basin to be installed. 


Central Mortgage and Housing Corporation agree to the exchange and have 
arranged for the contractor that will be erecting the Antoinette Lodge 
to carry out the above development and C.M.H.C. will look after the 
costs . 


RECOMMENDED That the Supervisor of Property & Insurance be authorized 

to exchange Lot 24 with Lot 25, Block 53, D-L. 196 on the foregoing basis 

The City Manager RECOMMENDS that the foregoing Recommendation of the 
Supervisor of Property & Insurance be approved. 

2. Establishment of the South 6' of Subdivisions 8 and 111 of 
S^g of Lot 86, T.H.S.L., Plan 1720 for Highway Purposes. 
Located N/S of Adanac and East of Rupert Street.- 


The Supervisor of Property & Insureince reports as follows :- 

"The South 6' of each of Subdivisions 8 and ll|, have, in conjunction with 
other portions of abutting lots, been developed and form part of a lane 
and as such have been in use for several years. 

These six-foot strips have never formally been established for lane piir- 
poses and the City Engineer has requested that this now be done. It is 
therefore : - 

RECOMMENDED That the South 6 feet of Subdivisions 8 and li+ of the South 
half of Lot 86 T.H.S.L. , Plan 1720 be established as highway and the 
Formal Resolution establishing same and submitted concurrently with this 
report be passed by Council, with the tax sale costs and registration 
fees charged to the Engineers accoiant. 

The City Manager RECOMMENDS that the foregoing Recommendation of the Supervisor 
of Property and Insurance be approved. 


A- 9 

(PROPERTIES - 1 ) 
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3. Rental Review - 

Lot 15 of Block 3, D.L. 200A and of Block A2, D.L. 
2037; Known as 2i4.2 Terminal Avenue 

The Supervisor of Property and Insurance reports as follows :- 

"The City building located on Lot 15, of Block 3, D.L. 200A and Block 
A2, D.L. 20 37, known as 242 Terminal Avenue, is leased to Homewood 
Marine Ltd. until December 31st, 1988. The rent is subject to review 
every five years. 

The rental has been reviewed in accordance with the terms of the lease 
and the Supervisor of Property and Insurance recommends an increase 
from the current rate of $550.00 per month, plus taxes to $925.00 
per month, plus taxes. The lessees have agreed to the proposed increase 

RECOMMENDED That for the five-year period of March 15th, 1975, to 
March 14th, 1980, the rent for the City-owned building at 2i|2 Terminal 
Avenue be set at $925-00 per month, plus taxes as if levied. 


The City Manager RECOMMENDS that the foregoing Recommendation of the 
Supervisor of Property and Insurance be approved. 


FOR COUNCIL ACTION SEE PkQl{S}^:: 


PART REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING & DEVELOPMENT 


April 3, 1975 

A meeting of the Standing Committee of Council on Planning and 
Development was held on Thursday, April 3, 1975, in the #1 
Committee Room, third floor. City Hall, at approximately 3:30 p.m. 


PRESENT: Alderman Bowers, Chairman 

Alderman Bird 
Alderman Cowie 
Alderman Harcourt 

ABSENT: Alderman Kennedy 

CLERK: M. Cross 


RECOMMENDATION 

1. False Greek - Use of a Portion of Area 6 
for an On- the- Water Boat Show 


The Committee considered a report of the City Manager dated 
March 19, 1975, wherein the False Creek Project Manager 
recommended approval of an application by the Marine Trades 
Association to hold an on-the-water boat show in Area 6, False 
Creek for a rental fee of $1,000 for approximately 1-acre of 
water for 9 days commencing September 6, 1975 • The show will 
be a commercial venture to display boats and marine related 
products. 

The Association will manage and pay all costs related to 
parking, vehicle and crowd control, guard services, refuse 
collection, portable lighting, public liability insurance 
and adequate signing from 6th Avenue to the parking area and 
the seawall boat display location. The Association is pre- 
pared to provide up to $5,000 for the construction of a 
temporary parking lot and access to this parking lot from 
6th Avenue. 

Mr. E. D. Sutcliffe advised that the 400 feet along the 
seawall for the show would be from approximately the foot 
of Spruce Street to the western side of Laurel Bay. 

The Committee 

RECOMMENDED 

(a) THAT an application for an On-the-Water Boat Show in 
Area 6 False Creek be approved for temporary use, sub- 
ject to the B. C. Marine Trades Association obtaining 
the necessary permits and approvals from the City of 
Vancouver and senior governments. 

(b) THAT the Supervisor of Property and Insurance conclude 
a satisfactory agreement with the B.C. Marine Trades 
Association for a $1,000 rental fee, plus the City's 
costs to provide temporary parking and access. 


INFORMATION 


RT-2 Zoned Land 

Alderman A. Cowie circulated a memorandum for discussion 
(copy circulated) with respect to the 10,000 square feet 


cont ' d 


Part Report to Council 

Standing Committee on Planning & Development 
April 3, 1975 

Clause No. 2 (continued) 


minimum lot size requirement for town house development on 
RT-2 zoned land. He also circulated pictures of town house 
developments constructed on lot sizes less than 10,000 square 
feet, as well as showing a model of the development on a 
smaller lot size. 

Mr. H. W. Pickstone, Deputy Director of Planning, stated 
that the pictures and the model of the town house develop- 
ments indicated developments of high quality, but this would 
not be the norm if the by-law was changed. The Planning 
Department would like to see regulations that would encourage 
good quality developments on smaller lots. Mr. Pickstone 
stated that ideas from architects should be sought for guide- 
lines for this kind of development. 

The Committee 

RESOLVED 

THAT Alderman Cowie arrange a meeting with architects 
and members of the Planning Department to arrive at 
guidelines to allow town house developments on lots 
smaller than the minimum lot size of 10,000 square 
feet. 

FURTHER THAT the results be reported back to the 
Standing Committee on Planning and Development in 
three weeks. 


The meeting adjourned at approximately 4:30 p.m. 


FOR COUNCIL ACTION SEE PAGE(S) 


CITY OF VANCOUVER 

REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver was 
held on Tuesday, April 22, 1975, in the Council Chamber, commencing 
at 2 .00 p.m. 

PRESENT : Mayor Phillips 

Aldermen Bird, Bowers, Boyce, Cowie , 
Harcourt, Kennedy, Marzari, 
Rankin, Sweeney and Volrich. 
(Alderman Volrich eirrived at 3.30 p.m.) 

CLERK TO THE COUNCIL: D.H. Little. 


PRAYER 

The proceedings in the Council Chamber were opened with prayer. 


' IN CAMERA ' MEETING 

Council was advised that there were matters to be considered 
'In Camera' later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Sweeney 
SECONDED by Aid. Bird 

THAT the minutes of the Regular Council Meeting of April 15, 1975, 
with the exception of the 'In Camera' portion, be adopted, after 
amending the density for Senior Citizens ' Housing from 15 units per 
acre to 5_0 (fifty) units per acre, as contained in the resolution re 
Langara Lands on page 12 . 

- CARRIED UNANIMOUSLY 

The Clerk advised that he had already corrected 
the records to show Alderman Volrich being excused 
from voting re the Langara Lands resolution. 


COMMITTEE OF THE WHOLE . 

MOVED by Aid. Bird, 
SECONDED by Aid. Sweeney 

THAT the Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 
DELEGATIONS 

Neighbourhood Pub - 1403 Commercial Drive 

Petition Plebiscite Result 

Report III - Clause 1. 

With the permission of Council, Mr. Ragona , Counsel for Mr. 
Maglio, addressed the meeting on the matter of Mr. Maglio's application 
for a neighbourhood pub at 1403 Commercial Drive. The subject is 
contained in a report of the Standing Committee on Community Services, 
dated April 10, 1975. Mr. Ragona requested the Council to reconsider 
the decision of the Standing Committee and permit a pub at this 
location in spite of the result of the plebiscite. 


Cent 'd 


Regular Council, April 22, 1975 ^ 

DELEGATIONS (Cont'd) 

Neighbourhood Pub - 1403 Commercial Drive 
Petition Plebiscite Result 

Report III - Clause 1. (Cont'd) 

Mr. Gallo, representing a number of businessmen in the area, 
filed a petition objecting to the granting of a neighbourhood pub 
in the area for various reasons. 

MOVED by Aid. Rankin 

THAT the following recommendation of the Standing Committee on 
Community Services, be approved: 

"THAT the application of Mr. Victor Maglio to 
operate a neighbourhood pub at 1403 Commercial 
Drive, not be approved." 

- CARRIED UNANIMOUSLY 


Rezoning Application - 2893 West 41st Avenue, 

Lot 6 Eh, Lot 7, and AMD Lot 8; Block 9, D.L.2027. 

Report A-4, Clause 6. 

Mr. N. Divinsky, representing the University Building Society, 
with the permission of Council, spoke regarding his organization's 
application to rezone Lot 6 Eh, Lot 7, and AMD Lot 8; Block 9; 
D.L.2027, for the purpose of constructing a co-operative housing 
development . 


A model of the project was displayed and Mr. Divinsky commented 
on the City Manager's report. 

Mr. Divinsky urged the council to refer the matter to a 
Public Hearing. 

MOVED by Aid. Cowie 

THAT the rezoning application, as described in the Manager's 
report of April 18, 1975, be referred to a Public Hearing. 

- CARRIED UNANIMOUSLY 


UNFINISHED BUSINESS 

Issuance of Additional 
Taxi Licenses 


Vancouver City Council, on April 8, 1975, when considering a 
Vehicles for Hire report on the above matter, deferred consideration 
pending the hearing of delegations from the Vancouver Taxi Owners 
Association and the Vancouver Taxi Driver Employees Association. 

On April 15, 1975, Council heard delegations from the Vancouver 
Taxi Owners Association and the Vancouver Taxi Driver Employees 
Association and resolved: 

"THAT consideration of the Board's recommendations 
in this matter be deferred to the next meeting of 
Council on April 22, 1975." 


Cent 'd . 


Regular Council, April 22, 1975 


UNFINISHED BUSINESS 


Issuance of Additional 
Taxi Licenses. (Cont'd) 


In considering this matter, the Council noted a memorandum from 
the Mayor, dated April 17, 1975, in which he recommended that changes 
be made to recommendations 1 and 2 of the Vehicles for Hire Board's 
report . 


MOVED by Aid. Bowers 
THAT 

1. Twenty-five (25) licenses be issued to drivers with 
more than two years experience in Vancouver who hold 
a current taxi driver's license and do not own any 
interest in any other cab or cabs . 


2. The price per license issued be $15,000. 

3. The method of allocation be as follows: 


8 licenses to drivers of Black Top Cabs 
8 licenses to drivers of Yellow Cabs 
5 licenses to drivers of MacLure's Cabs 
3 licenses to drivers of Advance Cabs 
1 license to drivers of Forum Taxi, 


on the understanding that these dispatch companies 
agree to take this particular number into their 
companies, subject to the terms of their Company 
Agreements, and to give new licensees full access 
to all facilities of said company. 

4. The following be the procedure for issuing the licenses: 

(a) Applicants to submit a letter of application to 
the Department of Permits and Licenses prior to 
June 15, 1975. 

(b) Each application to be countersigned or otherwise 
certified by one of the dispatch companies . 


(c) The Vehicles for Hire Board to conduct a draw as 
soon as possible from those submitted in the 
following order: 

(i) 8 licenses to drivers certified by Black Top Cabs 

(ii) 8 licenses to drivers certified by Yellow Cabs 

(iii) 5 licenses to drivers certified by MacLure's Cabs 

(iv) 3 licenses to drivers certified by Advance Cabs 

(v) 1 license to drivers certified by Forum Taxi 


(d) Successful applicants to have new taxi in operation 
within 90 days of the draw. 


5 . The City Manager report back to the Vehicles for Hire 
Board in six months time on the implementation of the 
foregoing recommendations and their effect upon the 
taxi industry. 

- CARRIED 

(Alderman Rankin was opposed to Clauses 1 and 2) 

MOVED by Aid. Kennedy 

THAT the Vehicles for Hire Board review, and report to Council 
on a regulation~whereby the public cannot 'flag down' taxis in the 
City of Vancouver. 

- CARRIED UNANIMOUSLY 


JUL 21 1970 



Board of Administration, July 17, 1970 


(BUILDING - 1) 


BUILDING AND PLANNING MATTERS 


RECOMMENDATIONS 

1. Public Safety Building - Connection 
from Jail Area to Provincial Court 

The City Building Inspector reports as follows: 

"The Architects for the Provincial Court are studying, amongst other 
things, the problem of transferring prisoners and police personnel 
from the jail to the court rooms as well as providing access for 
other staff (e.g. prosecutors, court clerk's staff). They are 
finding that a detailed study is required of the holding facilities 
and police functions in the existing Public Safety Building. 
Their terms of reference are for the design of the new building 
only. 

It is suggested that they should be asked to study and re-plan the 
areas of the existing building that will be directly affected by 
this necessary connection to the new building. It is estimated 
that if this work is done on a per diem rate the cost could amount 
to $4,500. 

It is recommended that Harrison, Plavsic, Kiss be asked to prepare 
a preliminary plan for the connection from the existing Public 
Safety Building to the new Provincial Court, the cost of such 
work not to exceed $4,500." 

Your Board RECOMMENDS that the recommendation of the City Building 
Inspector be approved. 


2. Permanent Accommodation for 
Police Dog Squad 

The City Building Inspector reports as follows: 

"On August 12th, 1969, City Council approved a total expenditure 
of $53,750.00 for the construction of new quarters for the Police 
Dog Squad at Cambie Yards. 

On December 15th, 1969, the new facilities were substantially 
completed and the Police Department were able to take possession. 

During the construction period, approval was given for a variety 
of unforseen but necessary extra work to be carried out. The 
major portion of the extra costs arising from this work is re- 
lated to excavation and services. Had the conditions been know 
at the time of tender the contractor's price would have been 
correspondingly higher. This request for additional funds has 
been delayed until all final billings were received and properly 
assessed. 

In order to finalize this project the following additional funds 
are required: 


(a) Over expenditure of funds for work that 
had to be completed before the Police 

Department could occupy the facilities . . $1,719.23 

(b) Work which should be done in order to 
complete the project. This involves 
certain paving work to control drain- 
age, and the painting of the exterior 
of the building-unit which had been 

relocated from Vanier Park $1, 075. 00 


TOTAL 


$2,794. 23 


cent • d 


5 
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COMMUNICATIONS OR PETITIONS 

Appointment to U.B.C.M. Executive 

The Council noted a letter from the Mayor, dated April 15, 1975 
wherein he recommended that Alderman Volrich be nominated as the 
Vancouver representative on the U.B.C.M, Executive. 

MOVED by Aid. Har court 

THAT the foregoing recommendation of the Mayor be approved. 

- CARRIED UNANIMOUSLY 


North Eraser Harbour Commission 
- Joint Study. 

Under date of April 17, 1975 the Mayor submitted the following 
letter: 

"Last year there was a report from the Director of Finance 
indicating that the North Fraser Harbour Commission had 
reported reserves of close to $600,000. These reserves were 
earmarked by the Commission for such things as harbour 
development. In the event that the Harbour Commission winds 
up, any surplus belongs to the municipalities of Burnaby, 
Richmond and Vancouver. 

The North Fraser Harbour Commission is considering shifting 
over to a new Act, the 1964 Federal Act, from the present 
Act which dates back to 1913. Legally, this shift may con- 
stitute a winding up of the affairs under the 1913 Act. 
Therefore, legally, the municipalities might be entitled to 
some surplus funds. 

On this basis, the Mayors of the three municipalities were 
authorized to negotiate with the North Fraser Harbour Commission 
We have reached a compromise agreement on the use of some of 
the present reserves and possible future reserves. This agree- 
ment is expressed in a letter dated April 9th from the North 
Fraser Harbour Commissioner which goes as follows: 

"I refer to discussions held at a Meeting on Wednesday, Feb- 
ruary 26, 1975, between Mayor A. Phillips of the City of 
Vancouver, Mayor T.W. Constable of the Corporation of the 
District of Burnaby, Mayor G.J. Blair of the Corporation of 
the Township of Richmond and members of The North Fraser 
Harbour Commissioners. 

On behalf of the Commissioners, I am pleased to confirm that, 
in addition to the amount of $100,000.00 that they have al- 
ready, allocated in their current Capital Works Program for 
"Engineering and Planning Studies for Recreational and En- 
vironmental Aspects of Harbour Development and Grants Towards 
the Same", they agreed in principle to the request of the 

Mayors for the allocation of additional funds up to a 
total of $200,000.00 over the next three to five year 
period, for the purpose of joining with the City of 
Vancouver, the Corporation of the District of Burnaby and 
the Corporation of the Township of Richmond for future 
mutually agreed upon Recreational and Environmental Pro- 
grams and Developments in the North Fraser Harbour in 
accordance with the guidelines and recommendations to be 
established in the North Fraser Recreational Study. 


Cent 'd 
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COMMUNICATIONS OR PRTl'l'IONS (Cont'd) 

North Fraser Harbour Commission 
- Joint Study. (Cont'd) 

I am also pleased to confirm that the Commissioners have 
allocated the amount of $9,000.00 as their share of the 
cost of the North Fraser Recreational Study." 

The Study referred to in the letter is the $60,000 Study 
which the three municipal Councils have authorized in co- 
operation with the Provincial Government. The Provincial 
Government has agreed to pay $30,000 and the three Mayors 
agreed to recommend to their respective Councils that each 
municipality pay $7,000. Along with the $9,000 agreed to 
in the letter from the North Fraser Harbour Commissioners dated 
April 9th, this brings the total to $60,000. 

I therefore RECOMMEND that the Council ratify this agreement 
with the North Fraser Harbour Commission and agree to allo- 
cate $7,000 towards the Joint Study. " 

MOVED by Aid. Harcourt 

THAT the foregoing recommendation of the Mayor be approved. 

- CARRIED UNANIMOUSLY 


Application for General Liquor License 
Pacific National Exhibition. 


The Council noted a letter, dated April 16, 1975, from the 
Pacific National Exhibition, advising that it is seeking a general 
license for those areas used as exhibitor lounges in various buildings 
of the P.N.E. The Liquor Control Board have asked the P.N.E. that 
it obtain council's approval for these licenses. 

MOVED by Aid. Bird 

THAT approval be given to the Pacific National Exhibition's 
request to apply to the Liquor Control Board for a general license 
for exhibitors ' lounges in various buildings at the Pacific National 
Exhibition . 

- CARRIED UNANIMOUSLY 


Council Members' Attendance at 
C.F.M.M. Conference. 


The Mayor referred to a resolution of Council at its last meeting 
authorizing three members of Council and the Mayor to attend the 
forthcoming C.F.M.M. Conference. The Mayor requested that Council 
add an additional member to the delegation. 

MOVED by Aid. Boyce 

THAT authority be given for the Mayor to add one more delegate 
to attend the forthcoming C.F.M.M. Conference and the previous motion 
of Council be amended accordingly. 

- CARRIED 

(Aid. Bowers, Marzari and Rankin opposed) 


GOff 
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Skip council - change . 

It was noted that there is no Council Meeting scheduled for June 
10, 1975, and as a number of Council members will be attending the 
C.F.M.M. Conference from June 1 - June 5, 1975, the Mayor recommended 
that the Skip Council Meeting be changed to June 3, 1975, and a 
Regular Meeting be held on June 10, 1975. 

MOVED by Aid. Cowie 

THAT there be no meeting of council on June 3, 1975, but a 
regular meeting of Council be held on June 10, 1975, and further 
that the motion of Council of January 8, 1975 on the subject of 
Council meetings for the year, be amended accordingly. 

- CARRIED UNANIMOUSLY 
(Alderman Sweeney advised that he would be unable 
to be present at the Council Meeting on June 10,1975) 


CITY MANAGER'S REPORTS 

A. MANAGER'S GENERAL REPORT 
APRIL 18, 1975 


Works & Utility Matters 
(April 18, 1975) 

Tender No. 57-75-3, Supply of Extra 
Strength Clay Sewer Pipe and Fittings 
(Clause 1) 


MOVED by Aid. Harcourt 

THAT the recommendation of the City Manager, contained in this 
clause, be approved. 

- CARRIED UNANIMOUSLY 


Building & Planning Matters 
(April 18, 1975) 

The Council considered this report which contains six 
Clauses identified as follows: 

CI. 1: 2624 Waterloo Street 

CI. 2: Cedar Cottage N.I. P. Allocation - Cedar Cottage 
Neighbourhood Services, 4065 Victoria Drive 

CI. 3: Kitsilano and Cedar Cottage N.I. P. Allocations: 
Consultants 

CI. 4: 3145 West 53rd Avenue - Development Permit 

Application No. 69556 
CI. 5: Demolitions in Kitsilano 

CI. 6: Rezoning Application - 2893 West 41st Avenue 
The Council took action as follows: 

2624 Waterloo Street, 
(Clause 1) 

In considering this clause, the Council was advised that a 
request has been received from residents in the area of 2624 Waterloo 
Street, wishing to address Council objecting to the use of this 
property as an illegal suite. 

MOVED by Aid. Bowers 

THAT the application by Mrs. Cotsakis for consideration under the 
Hardship Policy, be refused, and the Director of Permits and Licenses 
be instructed to enforce the regulations of the Zoning and Development 
By-law. 

- CARRIED UNANIMOUSLY 
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CITY MANAGER'S REPORTS (Cont'd) 

Building and Planning Matters 
(April 18, 1975) (Cont'd) 

Cedar Cottage. N.I. P. Allocation - 
Cedar Cottage Neighbourhood Services, 
4065 Victoria Drive. (Clause 2) 


MOVED by Aid. Har court 

THAT the recommendation of the City Manager, contained in this 
clause, be approved. 

- CARRIED UNANIMOUSLY 


Kitsilano and Cedar Cottage N.I. P. 
Allocations: Consultants. (Clause 3 ) 

When dealing with this matter the Council considered each 
recommendation in the clause separately, as follows: 

MOVED by Aid. Bowers 

THAT recommendation 'A' of the Director of Planning be approved. 

- (carried) 

MOVED by Aid. Kennedy (in amendment) 

THAT the foregoing motion of Alderman Bowers be amended 
whereby only half of the total expenditure be approved for a 
policy program on the allocation of space, etc. 

- LOST 

(Aid. Bird, Boyce , Bowers, Cowie , Harcourt, Marzari, 
Rankin, Sweeney and the Mayor opposed) 

The amendment having lost, the motion of Alderman Bowers was 
put and CARRIED. 

(Aid. Boyce, Kennedy and Sweeney opposed) 


MOVED by Aid . Bowers 

THAT recommendation 'B' of the Director of Planning be approved 
after amendment as follows: 

"The expenditure from the Cedar Cottage Neighbourhood 
Improvement Program budget of a sum not exceeding $25,000 
(twenty-five thousand dollars), to retain a consultant to 
work with the City Engineer and to report to the Board of 
Parks and Recreation and the Director of Planning on the 
feasibility of renovating Trout Lake for swimming purposes." 

Underlining denotes - (carried) 

amendment . 

MOVED by Aid. Rankin (in amendment) 

THAT the foregoing motion of Alderman Bowers be amended whereby 
the consultant's terms of reference be expanded to report on the 
feasibility of a covered or uncovered swimming pool in the area, at 
no increase in the consultant's fee. 

- LOST 

(Aid. Boyce, Bird, Bowers, Cowie, Kennedy, Sweeney and 
the Mayor opposed) 

The amendment having lost, the motion of Alderman Bowers was 
put and CARRIED. 

(Aid. Boyce, Kennedy and Sweeney opposed) 
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CITY MANAGER'S REPORTS (Cont'd) 

Building and Planning Matters 
(April 18, 1975) (Cont'd) 

Clauses 4 and 5 . 

MOVED by Aid. Harcourt 

THAT the recommendation of the City Manager contained in Clause 
4 be approved, and clause 5 be received for information. 

- CARRIED UNANIMOUSLY 

Clause 6 . 

For Council action on Clause 6, see page 2. 


Fire and Traffic Matters 
(April 18, 1975) 

Street Vending 
(Clause 1) 

MOVED by Aid . Sweeney 

THAT the recommendation of the 
clause, be approved. 


City Manager contained in this 

- CARRIED UNANIMOUSLY 


Finance Matters 
(April 18, 1975) 

The Council considered this report which contains ten 
Clauses identified as follows: 


CI. 1 
CI. 2 


CI, 
CI, 
CI, 
CI. 
CI. 
CI. 
CI. 


CI. 10 


Tender Awards 

MacMillan Bloedel Place - VanDusen Botanical 
Gardens 

Investment Matters (Various Funds) January 1975 
Local Improvements - Special Relief 
Furniture for new Planning Assistant Position 
Pier Group Mural 

Plumbing Inspectors - Progress Report 
CFMM Conference - Resolution 
Fire Department - Staffing 

Loan for Extension to Exhibition Racetrack 
Grandstand and Clubhouse 


The Council took action as follows: 
Clauses 1-5 (inclusive ) 

MOVED by Aid. Harcourt 

THAT clauses 1 and 2 be received for information and the 
recommendations of the City Manager, contained in clauses 3, 4 and 
5, be approved. 

- CARRIED UNANIMOUSLY 


Pier Group Mural 
(Clause 6) 

MOVED by Aid. Bowers 

THAT no action be taken on the request by Pier Group Mural Painting 
Company to paint a mural on the building at 153 West 8th Avenue. 


- CARRIED UNANIMOUSLY 


Regular council, April 22, 1975 

CITY MANAGER'S REPORTS (Cont'd) 

(At this point in the proceedings Alderman Volrich 
arrived at the meeting.) 

Finance Matters 
(April 18, 1975) (Cont'd) 

Plumbing Inspectors - 
Progress Report. (Clause 7) 

MOVED by Aid. Rankin 

THAT the recommendation of the City Manager, contained in this 
clause, be approved. 

- CARRIED UNANIMOUSLY 

During consideration of the foregoing matter Alderman 
Kennedy requested that the City Manager provide a rough 
estimate on the cost of sprinkler systems already installed 
in buildings in the Downtown core and those still to be 
installed. The Alderman also requested available statistics 
on the number of fire deaths in the buildings involved, over the 
last twenty years. The Mayor so instructed. 


C.F.M.M. Conference - 
Resolution. (Clause 8) 

MOVED by Aid. Bird 

THAT the proposed resolution in this clause be not submitted 
to the forthcoming C.F.M.M. Conference. 

- CARRIED 

(Aid. Bowers, Kennedy and Volrich opposed) 


Clauses 9 and 10 . 

MOVED by Aid. Bird 

THAT the recommendations of the City Manager contained in clauses 
9 and 10, be approved. 
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The Council recessed at 3:50 p.m., and following an 'In 
Camera' meeting in the Mayor's Office, reconvened in open Council 
in the Council Chamber at 4:20 p.m. 

MANAGER'S AND OTHER REPORTS (cont'd) 

Property Matters 
(April 18, 1975) 

Acquisition for Knight Street 
Widening - 4349 Knight Street 
(Clause 1) 


MOVED by Aid. Harcourt, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 

B. Britannia Community Services Centre - 
Advance Against 1975 Operating Budget 

The City Manager submitted the following report of the Director 
of Finance under date of April 17, 1975: 

"In December, 1974, City Council approved interim operating funds for 
the months of January and February, 1975, for the Britannia Community 
Centre Society, and in February 1975 approved further interim operating 
funds for the months of March and April 1975, pending receipt of the 1975 
Operating Budget of the Centre. It was hoped at that time that Council 
could deal with and approve the budget and operating structure for the 
Centre prior to the end of April 1975. 

The total Britannia report, involving segments from the Britannia 
Society, the Park Board, the Library Board, Social Planning Department, i 
Finance Department, and City Manager's office will not be ready for Council " 
consideration until hopefully sometime in May. It is immensely complicated 
and it could be well into June before the Finance and Administration Com- 
mittee and Council have considered and approved the structure. The prepara- 
tion of the report is still proceeding on a high priority basis on the part 
of all persons involved. 

I propose that the City advance further interim operating funds to the 
Britannia Society for the administration of the Centre, for the months of 
May and June 1975. Mr. Michael Clague, the Executive Director, has submitted 
an interim budget for May and June largely based on his proposed 1975 budget. 
The major changes from the March and April interim operating position is the 
addition of a secretary, which can be expected to be approved in the final 
structure, and the necessity for cost sharing with the School Board regarding 
custodial staff, utilities, grounds maintenance, security, etc. One item 
was not appropriate on an interim basis and I have deleted it from the recom- 
mendation I am proposing to Council. 

Attached is the detail of the interim budget recommended for May and 

June. 

All of these costs will have to be properly accounted for by the Society 
under the proposed operating agreement with the City, that will be the subject 
of Council consideration shortly. 

Recommendation 

It is RECOMMENDED therefore that the sum of $26,007.00 be advanced to the 
Centre to cover administrative costs for the months of May and June, 1975, 
pending consideration of the 1975 operating budget of the Britannia Community 
Services Centre, by the Finance and Administration Committee. ' ' 


The City Manager RECOMMENDS approval of the recommendation of the 
Director of Finance. " 


MOVED by Aid. Harcourt, 

THAT the recommendation of the City Manager contained in 
the foregoing report be approved. 


- CARRIED UNANIMOUSLY 
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C. Business Access: 

Hudson Street Bridge 

The City Manager submitted for consideration, the following 
report of the City Engineer dated March 21, 1975: 

" Introduction 

In November, 1967, Council established as policy that the City would not 
contribute to the cost of the Hudson Street Bridge. This policy has been affirmed 
on several occasions as recently as December, 1972, and has been specified to mean 
no financial contribution to the cost of grade street improvements occasioned by 
the crossing. 

As a result of the arrangement by which bridge ramps are acconimodated in a 
median on a rebuilt portion of S.W. Marine Drive, businesses on the south side of 
Marine Drive are served by one-way eastbound traffic only (see attached sketch). 
Temporary access during construction has been maintained, but once the bridge is 
completed (currently estimated at August, 1975), it will be difficult to reach 
these businesses from the east via Marine Drive. 

Alternate Access 

Several businesses immediately west of Hudson Street have requested that a 
proposed one-way turn- around in the median under the bridge ramps be widened and 
converted to two-way operation (see attached letter). This would greatly facilitate 
access from the east to approximately 9 businesses, although the remaining 8 
businesses to the west of this point would not be helped, (it should be noted that' 
of the three taxable parcels of land gaining improved access, two are owned by 
Gary H. Hackett, and the third is operated by G.H. Hackett and George Hackett Ltd.). 

The one-way turn-around was originally intended to relieve the problem of 
crossing Marine Drive where this is blocked by r£unps, and to reduce possible U-turns 
at the Hudson/Marine intersection or the use of Hudson as a northbound route to 
70th Avenue. During our review of the detailed design of the approaches, the 
possibility of converting it to tworway was not considered because of its proximity 
to the Hudson Street median crossing, and the relatively small number of businesses 
involved. However, in view of the request by property owners Council may wish to 
consider the changes proposed. The Engineering Department has no strong objections 
to the change. _ 

The widening would be feasible from the point of view of curvature, visibility 
and so on. Vertical clearance would be reduced to about 13'9", which, while it 
will accommodate most trucks using the street system, will require a warning sign 
for extra- high loads. The Ministry of Transport has declined to carry out the ^ 
widening on the basis that the City approved plans showing the one-way turn-around, 
and because a small amount of the work has already been undertaken. The additional 
cost to remove a short piece of curb and widen the roadway is estimated to be $2,300.00. 

Should Council approve the expenditure of $2,300 to widen the one-way tum-around 
to two-way operation, as an exception to the established policy of not contributing 
to the cost of the Hudson Street Bridge and approaches, funds are available in 
•Unappropriated 148/7915 Landscaping Islands and Boulevards' , 


The City Manager submits the report of the City Engineer to 
Council for CONSIDERATION. " 

(Sketch referred to on file 
in City Clerk's Office) 

MOVED by Aid. Bowers, 

THAT Council approve an expenditure of $2,300 to widen the 
one-way turn-around in the median under the Hudson Street bridge 
ramps to two-way operation, the funds to be appropriated from 
'Unappropriated 148/7915 Landscaping Islands and Boulevards'. 


- CARRIED UNANIMOUSLY 
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D. B.C. Assessment Authority Levy 
on 1975 Tax Bills 


The City Manager submitted the following report of the 
Director of Finance dated April 21, 1975: 

"We have received the levying bylaw from the B.C. Assessment Authority 
for 1975. This bylaw levies a rate of 1.17 mills on the taxable value of 
property in the Province for hospital purposes, for the purpose of providing 
a portion of the funds necessary for the operations of the B.C. Assessment 
Authority. The Province provides the balance of funds. I do not know at 
this point what the breakdown is between the funds provided by the Province 
and those provided through the mill rate levy. 

I have had a chance now to refine the figures comparing 1974 and 1975 
costs to the taxpayers in Vancouver. This has changed the figures that 
appeared in the newspapers to some extent. 

We now consider that the costs of the Assessment function to the City 
of Vancouver in 1974 (on a full year basis, recognizing that the Authority 
assumed the last half of 1 974 's. costs) equalled $880,000.00. These were 
the direct budget costs and do not include any value for space occupied or 
for Data Processing costs. We are now charging B.C. Assessment Authority 
rent for the space they occupy in the City Hall plus their Data Processing 
costs. In 1974 the average cost for single family residence worked out to 
$5.00 per single family residence based on the $880,000.00. 

For 1975 our cost would not have been $880,000.00 but would have been 
higher by whatever salary increase is eventually arrived at. The Assessment 
Authority levy works out to approximately $2,250,000.00 on the taxpayers in 
Vancouver and is distributed on the basis of hospital assessments rather 
than general purposes assessments as in 1974. The revised cost per single 
family residence for 1975, using the $2,250,000.00 figure is $10.80 per 
single family residence. 

It is somewhat difficult to pinpoint the reasons for this rather large 
increase but some of them would be as follows: 

1. the Assessment Authority received salary increases and will be 
receiving further ones when they negotiate their 1975 contract, 

2. historically, the highest level of assessment to market is in 
the lower mainland here where the quality of assessment has been 
the best. This means that because the Assessment Authority levy 
is on all assessed property in the Province, that costs would be 
shifted from low assessed value to market value ratio areas into 
the higher ratio areas such as Vancouver. This situation will 
presumably reverse itself when the Assessment Authority is able 
to assess all property in the Province at 100% of market value. 

The above information is submitted for the information of Council. 

The City Manager submits the above report of the Director of 
Finance for Council's INFORMATION. " 

MOVED by Aid. Sweeney, 

THAT the foregoing report of the City Manager be received for 
information; 

FURTHER THAT the Provincial Government be requested to provide 
Council with an explanation of the increased cost of the assessment 
function to the City of Vancouver in 1975. 

- CARRIED UNANIMOUSLY 

E. Jericho Buildings 

Council on October 29, 1974, considered a letter from the 
Vancouver Resources Board supporting the use of all Jericho buildin 
for sports and recreation, and that no demolition be undertaken 
without consulting all the groups who have requested use of the 
buildings. Council passed the following resolution: 

"THAT the Park Board be requested to report to Council 
on its intended use of the Jericho buildings and that 
no demolition of these buildings be undertaken prior 
to receipt by Council of the Park Board's report." 

cont ' d. . . 
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Jericho Buildings 
(continued) 


The City Manager submitted a report from the City Clerk 
dated April 21, 1975, informing Council of an excerpt from the 
Minutes of the Park Board meeting of March 3, 1975, dealing 
with disposition of various Jericho buildings. 

MOVED by Aid. Harcourt, 

THAT the report of the City Manager be received for 
information . 

- CARRIED UNANIMOUSLY 

F. 1975 Revenue Budget Estimates 

It was agreed to defer this report until later this day 
when Council will be considering Report VII - Standing Committee 
on Finance and Administration dated April 17, 1975. 


I. Report of Standing Committee 
on Finance & Administration, 
April 10, 1975 

The Council considered this report which contains four 
Clauses identified as follows : 

CI. 1: School Board Tax Interest Earnings 

CI. 2: Sewerage Facilities Assistance Act 

CI. 3: Carpet Program for City Hall 

CI. 4: 1975 Revenue Budget Estimates 

The Council took action as follows: 
Clauses 1 to 4 

MOVED by Aid. Volrich, 

THAT Clause 1 be received for information and the recommendations 
of the Committee contained in Clauses 2, 3 and 4 be approved. 

- CARRIED UNANIMOUSLY 


II. Report of Standing Committee 
on Housing and Environment, 
April 10, 1975 


The Council considered this report which contains four 
Clauses identified as follows: 

CI. 1: Standards of Maintenance By-law 

CI. 2: Collingwood United Church 

CI. 3: Housing Site at 2nd Avenue and Wallace Street 

CI. 4: Housing Site for Public Housing Corporation 

The Council took action as follows: 

Standards of Maintenance 
By-law (Clause 1) 

MOVED by Aid. Harcourt, 

THAT recommendations A to E of the Committee contained in this 
Clause be approved after amendment to recommendations C and E to 
read as follows : 

"C. That the Director of Permits and Licenses report to 
Council on appropriate amendments to the Minimum 
Standards By-law so that costs for alternate 
accommodation while work is being done on one's 
premises are charged back to the owner. 


cont'd. 
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Board of Administration, July 17, 1970 (BUILDING - 2) 


Clause 2 continued 

The City Building Inspector recommends that an additional 
$2, 794. 23 be approved to cover the ove::expendi ture and to 
provide for the cost of completing this project. 

The Comptroller of Accounts advises that the necessary 
funds are available in Contingency Reserve." 

Your Board RECOMMENDS that the recommendation of the City Building 
Inspector be approved. 


3. Development Permit: 

Retail Food Store - 5605 Victoria Drive 

The Director of Planning reports as follows: 

"Mr. Ronald B. Howard, Architect, on behalf of Canada Safeway 
Limited has filed Development Permit Application #49894 to construct 
a retail food store on the west side of Victoria Drive between 
East 40th and East 41st Avenues. 

City Council at a Public Hearing on July 10th, 1969, approved the 
rezoning of that portion of the site west of Victoria Drive from a 
RS-1 One Family Dwelling District to a C-2 Commercial District 
subject to certain conditions including a requirement that the 
detailed scheme of development be first approved by the Technical 
Planning Board and City Council. 

Mrs. Enos of 1917 East 40th Avenue appeared before Council at 
the Public Hearing speaking against the application. Council 
directed that the Director of Planning make available to Mrs. 
Enos the detailed scheme of development prior to it being sub- 
mitted to the Technical Planning Board and Council. 

Several meetings were held by the Zoning Planner with both Mrs. 
Enos and representatives of Canada Safeway Limited regarding the 
proposed development and in particular the proposed location of 
the major off-street loading and unloading facilities, as a result 
of which a letter has been submitted from Mr. G.H.F. McLean of 
Canada Safeway Limited stating that they now have an option to 
purchase the Enos property. 

The proposed scheme of development is basically the same as that 
originally submitted with the rezoning application, however, the 
main off-street loading and unloading facilities have been re- 
located from the south end of the building to the north end as 
the applicants feel this would be more satisfactory due to grade 
differences . 

The Technical Planning Board recommends that this development 
permit application be approved in accordance with the submitted 
application, such plans and information forming part thereof, but 
subject to the following conditions: 

A. Prior to the issuance of the Development Permit: 

(1) Revised drawings are to be submitted indicating to the 
satisfaction of the Director of Planning: 

(i) that portion of the parking area to be designated 
for Spools Lumber; 

(ii) details of compressor room system and details of 

vents and ducts on the elevations of the building; 


cont ' d 
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Report of Standing Committee 
on Housing and Environment, 
April 10, 1975 (continued) 

Standards of Maintenance By-law 
(Clause 1) (continued) 


E. That the Director of Legal Services report to 

Council on appropriate amendments to the Lodging 
House By-law with respect to requiring that 
essential services such as furnaces, hot water 
tanks, stoves, water and fuel pipes, gas lines, 
etc., be restored within forty-eight hours." 

- CARRIED UNANIMOUSLY 

(Underlining denotes 
amendments ) 

Collingwood United Church 
(Clause 2) 


MOVED by Aid. Harcourt, 

THAT the recommendations of the Committee contained in this 
Clause be approved. 

- CARRIED UNANIMOUSLY 

Housing Site at 2nd Avenue and 
Wallace Street (Clause 3) 


The Chairman requested and received permission to amend the 
last paragraph contained in this Clause of the Committee's report 
to read as follows: 

"The Chairman advised that this site at 2nd and Wallace 
was being held as a potential site for consideration 
for development of family housing by the City Housing 
Corporation. " 

MOVED by Aid. Harcourt 

THAT this clause be received for information. 

FURTHER THAT the future use of this site at 2nd Avenue and 
Wallace Street be referred back to the Standing Committee on Housing 
and Environment to determine the most suitable form of housing 
development for this site, for report back to Council. 

- CARRIED UNANIMOUSLY 

(Underlining denotes 
amendment . ) 

Housing Site for Public Housing 
Corporation (Clause 4) 

MOVED by Aid. Harcourt, 

THAT recommendations A to C of the Committee contained in this 
Clause be approved after amendment to recommendation A to read as 
follows : 

"A. That the Supervisor of Property and Insurance be 
instructed to report back on possible housing 
sites similar in size to the Oppenheimer I site 
in the Downtown East side Area, to an 'In Camera' 
meeting of this Committee as soon as possible." 


(Underlining denotes 
amendment) 


- CARRIED UNANIMOUSLY 
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III. Report of Standing Committee 
on Community Services, 
April 10, 1975 


The Council considered this report which contains three 
Clauses identified as follows: 

CI. 1: Neighbourhood Pub - 1403 Commercial Drive - 

Petition Plebiscite Result 
CI. 2: Vancouver Native Indian Friendship Centre 
CI. 3: Application for Civic Grant: Grandview Youth 

Recreation Program (Cedar Cottage-Kensington 

Youth Services Committee) 

The Council took action as follows: 

Neighbourhood Pub - 1403 Commercial 
Drive - Petition Plebiscite Result 
(Clause 1) 


For Council action on this Clause, see page 1. 

Clauses 2 and 3 

MOVED by Aid. Rankin, 

THAT Clause 2 be received for information and recommendations 
A to D of the Committee contained in Clause 3 be approved. 

- CARRIED UNANIMOUSLY 

(Recommendation A contained in Clause 3 was Carried 
by the Required Majority) 

IV. Report of Standing Committee 
on Planning and Development, 
April 10, 1975 


Downtown Zoning, West End Zoning, Central 
Area Planning and A Development Control 
Process (Clause 1) 


MOVED by Aid. Bowers, 

THAT the recommendation of the Committee contained in Clause 
1(A) be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers, 

THAT the Committee's amendment to the item on Support Staff 
contained in Clause 1(B) be deleted; 

FURTHER THAT the recommendation of the Committee contained 
in Clause 1(B) be approved; 

AND FURTHER THAT the matter of administrative assistance and 
support staff for the Development Permit Board be referred to the 
City Manager for report back to the Committee. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers, 

THAT the recommendation of the Committee contained in Clause 
1(C) be approved. 

- CARRIED UNANIMOUSLY 
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V. Clients' Committee re Space Require- 
ments of Vancouver Police Department 
April 15, 1975 

Council had for consideration a report from the Clients' 
Committee re Space Requirements of Vancouver Police Department 
dated April 15, 1975, on the renovations of the Public Safety 
Building. 

The report discussed various renovation options open to 
Council on this matter. It was noted that these options which 
have been recommended by the User Committee will range in cost 
from $6 to $8 million according to the Architects. The report 
concluded with a number of recommendations which Council 
considered and took action on as follows: 

MOVED by Aid. Bowers, 

THAT recommendations 1 to 3 of the Clients' Committee be 
approved after amendment to recommendation 3 as follows: 

"3. That the City Engineer, in consultation with the 
Downtown Parking Corporation , report as soon as 
possible on public parking requirements in the 
area of the Public Safety Building and cost 
estimates of meeting such requirements." 

- CARRIED UNANIMOUSLY 

It was agreed to amend recommendation 4 to read as 
follows: 

"4. That Options 'A' 2 and 'B'3 of the Harrison/Kiss report 
of February 21, 1975, be pursued and the Architects be 
instructed to proceed towards working drawings for 
renovations to the existing Public Safety Building 
only and that costs be kept within the lowest estimates 
reported . 
MOVED by Aid. Har court, 

THAT consideration of recommendation 4 of the Clients' Committee, 
as amended, be deferred until the User Committee re Space Requirements 
of Vancouver Police Department arranges an information meeting and 
tour of the Public Safety Building for Council members. 

- CARRIED 

(Alderman Kennedy opposed) 

(Underlining denotes 
amendments ) 

During discussion of the foregoing matter. Alderman Boyce 
requested that the Police Chief arrange a report reference on the 
community policing project for an evening meeting of Council. 
The Mayor so directed. 

VI. Report of Special Committee on the 
Queen Elizabeth Theatre - Restaurant 
Lease, April 15, 1975 

The Special Committee on the Queen Elizabeth Theatre - Restaurant 
Lease submitted the following report dated April 15, 1975: 

II 

On December 10, 1974, City Council appointed a Committee to renegotiate a 
new lease and license with Adrina Holdings Ltd., with respect to the Queen 
Elizabeth Theatre restaurant and liquor lease. 

Your Committee has negotiated new terms for the Q.E.T. restaurant lease, 
vjhich have been accepted by the current lessee, Adrina Holdings Ltd. The 
principal revisions to the present lease are as follows: 
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Report of Special Committee on the 
Queen Elizabeth Theatre - Restaurant 
Lease (continued) 


1. The lease shall be of two-year duration, from May 1, 1975. . The 
present lease is of three-year duration. 

2. Restaurant rental to be $1,400 per month, plus 10% of gross 
restaurant sales in excess of $250,000; The present rental is 
$1,075 per month. 


Additional rental of 6% of gross food sales in the Theatre and 
Playhouse to be continued. 

The lessee to operate the theatre bars according to a formula which 
incorporates an per drink profit to the lessee. The profit 
guarantee of $12,000 per annum remains as at present. 


The Special Committee on the Queen Elizabeth Theatre — Restaurant Lease 
REC0ML4ENDS that the City approve the new lease with Adrina Holdings Ltd., 
and the Director of Legal Services be instructed to draw up a lease based 
on the foregoing revisions. " 


MOVED by Aid, Bowers, 

THAT the recommendation of the Special Committee contained in 
the foregoing report be approved. 

- CARRIED UNANIMOUSLY 


VII. Report of Standing Committee 
on Finance & Administration, 
April 17, 1975 

i) 1975 Revenue Budget Estimates . 


MOVED by Aid. Kennedy 

THAT a Special Committee comprised of the Chairman of the 
Standing Committee on Finance and Administration, City Manager and 
the Director of Finance be established to review Departmental budgets 
and to take whatever action they deem necessary to effect a further 
$1 million reduction in the proposed 1975 Revenue Budget Estimates. 


- LOST 

(Aid. Bird, Bowers, Cowie, Har court, Marzari, Rankin, 
Sweeney, Volrich and the Mayor opposed) 


AMENDED 

SE2 PAGE 


MOVED by Aid. Volrich 

THAT recommendations 1 to 5 of the Committee, contained on 
page 2 of the report, be approved. 

- CARRIED UNANIMOUSLY 


i) Appeals . 


Park Board - New and non-recurring items . 

MOVED by Aid. Boyce 

THAT the sum of $12,000 be added for upgrading standards of 
maintenance of baseball fields. 

- LOST 

(Aid. Bird, Bowers, Rankin, Sweeney, Volrich and 
the Mayor opposed) 


Cont ' d 
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Report of Standing Committee 
on Finance and Administration, 
(April 17, 1975) (Cont'd) 

1975 Revenue Budget Estimates (Cont'd) 
Park Board . 

MOVED by Aid. Har court, 

TimT Council approve an amount of $7,350 for the Elderly Citizens 
Program in Fairview, as proposed by the Park Board. 

FURTHER THAT this sum be allocated from Contingency Reserve. 

- CARRIED 

(Aid. Sweeney and Volrich opposed) 


MOVED by Aid. Volrich 

THAT recommendations A to E of the Committee as contained on 
pages 3 and 4 of the report, be approved. 

- CARRIED UNANIMOUSLY 

F . 1975 Revenue Budget Estimates 

Further consideration was given to the following City Manager's 
report, dated April 21, 1975: 

"In accordance with requirements contained In the Vancouver Charter, the 
Director of Finance submits the summary of the Revenue Budget Estimates 
for the year 1975, which Is attached as Schedule "A" and which: 

1. gives affect to the adjustments made during budget reviews 

and as recommended by the Committee on Finance and Administration 
on April 10th and 17th, and the final balancing adjustments 
made by the Director of Finance. 

2. Is based on a tax rate of 17.28 mills for general tax purposes ' 
as recommended by the Committee on Finance and Administration 

on April 17th. 

3. provides for $3,290,218 of temporary borrowing from reserves, 
to be. repaid from the municipal share of natural gas revenues 
as recommended by the Committee on Finance and Administration 
on April 17th. 

The adjustments to the 1975 Revenue Budget Estimates, as originally 
submitted by Civic Departments and Boards, which produced a balanced 
budget at a tax rate of 17.28 mills, are summarized below: 

1975 Revenue Estimates 

Estimated revenues as originally submitted, at a tax rate 

for general purposes of 14.90 mills $118,749,750 

Add: Increase in general tax levy at 17.28 mills, net 

after Court of Revision reductions 9,025,467 

: Temporary borrowing from reserves, to be replaced 

from the additional Provincial contribution 3,290,218 

: Provincial Govt. - Municipal Aid Grant, the amount 

of Increase as per the revised formula 431,970 

: Increased receipts in lieu of taxes, to reflect the 

revised mill rate 287,838 

: Increased business tax assessment 216,000 

: Revised estimate of various fines and fees revenue 350,000 


132,351,243 


Less: Sinking Fund Surplus, revised to actual $151,626 

: Water Rates Stabilization 

Reserved, revised to actual 56,805 


208.431 


Total 1975 Revenue Estimates as Revised 


$ 132,142,812 
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1975 Revenue Budget 
Estimates (Cont'd) 


1975 Expenditure Estimates 


Estimated expenditures as originally submitted $131,848,049 

Less: Minor errors corrected after submission 48,124 

Estimated expenditures, as corrected 131,799,925 

Add: Increased Contingency Reserve provision for 
salary and wage increases and Five Year Plan 

publicity and voting costs 3,960,000 

: Additional Police and Fire manpower, 

not Included in the original estimates 488,000 


136,247,925 


Less: Budget reductions during reviews, as revised $3,636,886 
Less appealed items approved by 

the Finance Committee 118,023 

3,518,863 

: Transfer of fire apparatus to 

1975 Supplementary Capital Program 275,250 

: Adjustment of estimated grants to actual 195,880 

: Reduced provision for capital purposes, 

after adjustments by the Court of Revision 51,000 

: Reduced Contingency Reserve, to balance budget 

after all adjustments 64,120 


4,105.113 


Total 1975 Expenditure Estimates as Revised $ 132,142,812 
Supplementary Information 

General Tax Levy 

1. The tax rate required to produce a balance budget in 1975, after 
amending the Revenue and Expenditure Estimates for adjustments 
recoiranended by the Committee on Finance and Administration is 
17.28 mills. This is an increase of 2.38 mills or approximately 
16% over 1974. 

2. A tax rate of 17.28 mills on the hypothetical average single 
family residence amounts to $391 for an increase of $54. over 
197A. 

3. The new B.C. Assessment Authority levy will amount to about $10,80 
on the average single family residence compared with $5.00 in 1974, 
previously Included in the general tax levy. A separate report 

on this matter is being submitted to Council today. 
Temporary Borrowing from Reserves 

$3,290,218 was temporarily borrowed from reserves C$1,500,000 Revenue 
Surplus, $1,790,218 U.S. Premium Reserve) to cover the 1975 budget 
deficit, at a tax rate of 17.28 mills for general purposes. These 
reserves are to be repaid from the additional Provincial contribution 
to Municipalities re sharing of natural gas revenues. 

Municipal Share of Natural Gas Revenue 

The amount of funds to be received from this source in 1975 should 
be announced shortly and will be reported to Council. 

Appealed Items Recommended for Approval by 
the Finance Committee 


Items totalling $791,723 which were deleted from the budget estimates 
of departments and boards were appealed. The Finance Committee has 
recommended for approval appealed items amounting to $118,023. 
The details of these items were Included in the Committee on Finance and 
Administration reports to Council. 


Grants 

The appropriation for grants was estimated at $1,220,408 in the original 
report to Council. This appropriation was reduced by $195,880 to 
$1,024,528 to cover actual grants approved. 
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1975 Revenue Budget Estimates 
(continued) 


Britannia Community Services Centre 

A sum of $260,000 was Included In the 1975 Expenditure Estimates for 
administration and building maintenance and a further sum of $100,000 was 
Included In Contingency Reserve for program expenses (six months). 
A separate report will be submitted to Council on this project. 

Museums and Planetarium Association 

A sum of $727,000 was Included In the 1975 Expenditure Estimates for the 
City's grant to the Association in accordance with our agreement. This 
grant is subject to adjustment for 1975 salary Increases and will be 
reported on to Council when the final amount is known. 

Provision for Capital Purposes 

The provision for capital purposes is based on a leyy of 1.50 mills on 
taxable assessed values for general purposes (same as in 1974) and is 
the principal source of funding for our Supplementary Capital Program. 
The original provision of $6,060,000 was reduced by $51,000 to $6,009,000 
after adjustments to assessed values by the Court of Revision. 

Recommendation 

The City Manager and the Director of Finance RECOMMEND approval of the 
resolution adopting the 1975 Revenue Budget Estimates which are summarized on 
Schedule "A" attached." 

(Schedule 'A' referred to on 
file in City Clerk's Office) 

MOVED by Aid. Volrich 

THAT the recommendation of the City Manager and Director of 
Finance contained in the foregoing report be approved, and accord- 
ingly the resolution, reading as follows, be approved. 

- CARRIED UNANIMOUSLY 

"THAT WHEREAS the City Manager and the Director of Finance 
were instructed by Council on March 11, 1975, to review 
estimated Revenues and Expenditures of the City for the 
year 1975, with Department Heads and Boards and to report 
back through the Standing Committee of Council on Finance 
and Administration; 

AND WHEREAS the Standing Committee of Council on Finance 
and Administration has reviewed reports on the 1975 
Estimates prepared by the City Manager and the Director 
of Finance dated April 10th and 17th, and has recommended 
certain amendments thereto; 

AND WHEREAS the total estimated expenditures of the City 
to pay all debts and obligations of the City falling due 
in the year 1975, exclusive of the amounts required by 
School, the Greater Vancouver Regional Hospital District, 
the Greater Vancouver Regional District and the British 
Columbia Asssessment Authority purposes and not otherwise 
provided for, as amended by the Standing Committee of 
Council on Finance and Administration amount to $132,142,812; 

AND WHEREAS the total estimated expenditure as aforesaid is 
the sum of the appropriation requests of all Departments 
and Boards properly supported by detailed analyses of those 
expenditures and listings of the salaried staff; 

AND WHEREAS the total estimated revenue of the City for 1975 
from sources other than real property taxes, as amended by 
the Standing Committee of Council on Finance and Administration, 
amounts to $62,921,345; 

cont'd. . . . 
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AND WHEREAS the amount of the General Tax Levy so required 
is $69,221,467; 

THEREFORE BE IT RESOLVED THAT the said estimates, both as 
to totals and individual items pertaining thereto, of the 
City Manager as amended by the Standing Committee of 
Council on Finance and Administration be and the same are 
hereby adopted by Council." 


G.V.R.D. Matters 

There were no comments with respect to G.V.R.D. matters 
insofar as the Regional District meeting for April 30, 1975, 
is concerned. 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Sweeney, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Bird, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 

BY-LAWS 


1. BY-LAW TO AMEND BY-LAW NO. 4 848, 
BEING THE WATER WORKS BY-LAW 

MOVED by Aid. Volrich, 
SECONDED by Aid. Bowers, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Volrich, 
SECONDED by Aid. Bowers, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

2. BY-LAW TO AMEND BY-LAW NO. 37 92, 
BEING THE PROCEDURE BY-LAW 


MOVED by Aid. Kennedy, 
SECONDED by Aid. Boyce, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 


cent ' d. 
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BY-LAWS (cont'd) 

BY-LAW TO AMEND BY-LAW NO. 3792, BEING 
THE PROCEDURE BY-LAW (continued) 


There being no amendments, it was 

MOVED by Aid. Kennedy, 
SECONDED by Aid. Boyce, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

3. BY-LAW TO LEVY A RATE ON PROPERTY TO 
RAISE MONIES REQUIRED TO BE PAID TO 
THE GREATER VANCOUVER REGIONAL HOSPITAL 
DISTRICT 


MOVED by Aid. Volrich, 
SECONDED by Aid. Bowers, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Volrich, 
SECONDED by Aid. Bowers, 

THAT the By-law be given second and third readings and the 

Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


4. BY-LAW TO LEVY RATES ON ALL TAXABLE 
PROPERTY ON THE REVISED ASSESSMENT 
ROLL OF THE CITY OF VANCOUVER 


MOVED by Aid. Volrich, 
SECONDED by Aid. Bowers, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Volrich, 
SECONDED by Aid. Bowers, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

5. BY-LAW TO LEVY A RATE ON PROPERTY TO 
RAISE MONIES REQUIRED TO BE PAID TO 
THE GREATER VANCOUVER REGIONAL DISTRICT 

MOVED by Aid. Volrich, 
SECONDED by Aid. Bowers, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

cont'd 
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BY-LAWS (cont'd) 

BY-LAW TO LEVY A RATE ON PROPERTY TO 
MONIES REQUIRED TO BE PAID TO THE GREATER 
VANCOUVER REGIONAL DISTRICT (continued) 

There being no amendments, it was 

MOVED by Aid. Volrich, 
SECONDED by Aid. Bowers, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

ENQUIRIES AND OTHER MATTERS 


Alderman Marzari - 


referred to letters sent by staff 
of the Social Planning Department 
to the Chairman of the Canadian 
Radio-Television Commission 
endorsing the application of Pacific 
Rim Broadcasting for the Channel 10 
Television License. 


MOVED by Aid. Marzari, 
SECONDED by Aid. Boyce , 

THAT the City Clerk immediately send a telegram to the 
Chairman of the CRTC advising that neither the City 
of Vancouver nor its Social Planning Department have endorsed 
the application of Pacific Rim Broadcasting for the Channel 10 
Television License. 

- CARRIED UNANIMOUSLY 


Alderman Rankin 

Parking Exemption Permits 
for Provincial Government 
Employees . 


referred to recent Council action 
whereby, for a fee of $50 per year. 
Provincial and Federal Government 
employees on government business, 
may be granted parking exemption 
decals limited to a time period 
of one hour. The Department of 
Human Resources has advised him 
that the one hour parking exemption 
is too restrictive and does not 
meet the needs of their employees. 
The Mayor directed that the City 
Manager investigate this matter 
for report back • 


The Council adjourned at approximately 5.45 p.m. 
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Clause 3 continued 


(iii) details of all screening and landscaping to be 
provided on the site; 

(iv) details of the parking including all dimensions and 
curbing ; 

(v) the provision of a 10' landscaped setback adjacent 
to the westerly boundary of the site from 40th 
Avenue to the City lane at the northerly boundary 
of the site; 

(vi) suitable screening to the main off-street loading 
and unloading spaces at the northerly end of the 
building ; 

(vii) details of all signs to be provided on the site, 
the signs to be restricted to one free-standing 
sign and not more than 3 fascia signs, all to be 
non-flashing; the free-standing sign to be ad- 
jacent to Victoria Drive; 

(viii) details of exterior lighting to be provided on 
the site. 


(2) That Canada Safeway 's option to purchase the property 
being Lot 30, D.L. 707 N% of Sh Plan 4025 is first 
executed and registered in the Land Registry Office, 
all to the satisfaction of the Director of Planning. 

B. The off-street parking and loading and unloading areas are 
to be provided including surfacing, screening and curbing 
in accordance with the approved drawings and Sections 12 
and 13 of Zoning and Development By-law within 60 days from 
the date of any use or occupancy of the proposed development 
and thereafter permanently maintained. 

C. All landscaping and treatment of the open portions of the 
site as indicated on the approved drawings is to be provided 
within six months from the date of any use or occupancy of 

the proposed development and thereafter permanently maintained. 

D. Signs to be restricted to one free-standing sign adjacent to 
Victoria Drive and 3 fascia signs only, all to be non- 
flashing. 

E. All lighting used to illuminate the site is to be so arranged 
so that all direct rays of light reflect upon the site only 
and not on any adjoining premises. 

F. No vehicular ingress or egress to the commercial site from 
40th Avenue is to be permitted at any time. 

It is recommended that Development Permit Application #49894 be 
APPROVED in accordance with the recommendations of the Technical 
Planning Board. 


Apart from having to first comply with the Condition 1 of the 
recommended approval of this Development Permit Application; 
the development permit could not be issued until the appli- 
cant has also first complied with the various conditions of 
approval relating to the rezoning application as approved by 
City Council and in addition, the required amending By-law to 
rezone a portion of this site to a C-2 Commercial District 
has been first passed by City Council." 


cont'd 
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Manager's Report, April 18, 1975 (WORKS - 1) 


WORKS & UTILITY MATTERS 


RECOMMENDATIONS ; 

1. Tender No. 57-75-3, Supply of Extra Strength Clay Sewer 
Pipe and Fittings 

The City Manager submits the following report of the City Engineer and 
Purchasing Agent: 

"On March 17, 1975, tenders were received for the supply and delivery of 
vitrified clay sewer pipe and fittings. 

Tenders were received from 4 firms as follows: 


Tender 

Total Bid 
Price * 

No. of Items 
on which no 
quotations 
received 
(total = 82 
Tender items] 

Approx. 
value of 
items on 
which no 
prices 
quoted 

Remarks 

Flex-Lox Industries 

$367,170.10 

2 

252.84 

Tendered or» Clay pipe 
Meets specifications. 

I-XL 

Industries Ltd. 

$330,423.08 

10 

4,691.58 

Tendered on Clay pipe 
Not to specifications. 

Canadian Johns- 
Manville Co. Ltd. 

$397,402.96 

21 

4,406.88 

Tendered on Asbestos 
Cement pipe - Not to 
specification. 

Atlas Asbestos Co. 

$436,191.01 

14 

5,970.29 

Tendered on Asbestos 
Cement pipe - Not to 
specif ication . 


* Based on 'local content' price; 5% sales tax is excluded. 


A. Flex-Lox Industries Ltd . 

This firm tendered on supplying the most complete range of vitrified clay 
pipe and fittings called for. All products are manufactured in Abbotsford, B.C. 
in full accordance with City specifications. 

B. I.X.L. Industries Ltd . 

This firm tendered on supplying a full range of vitrified clay pipe and an 
almost complete line of vitrified clay fittings, all of which are manufactured in 
Medicine Hat, Alberta. However, neither the pipe nor the fittings meet City speci- 
fications for the following reasons: 

(a) the pipe is unglazed. 

(b) the joint is not satisfactory. 

The Flex-Lox pipe is a superior product for the following reasons: 

(a) The joint - Flex-Lox has a factory installed bell and 
spigot type joint. Installation only requires insertion of the spigot end 
into the coupling on the pipe. The I.X.L. Industries coupling is a band type, 
which requires two screws per joint to be tightened to a specified degree. 
This method is far less foolproof than the bell and spigot style joint. In 
addition to this, the Flex-Lox joint will carry shear loads, whereas the I.X.L. 
joint will not. 


Cont'd 
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Clause 1 Cont'd 

(b) The glazing - the glazing on the pipe and fittings, gives the 
pipe a much smoother surface and better flow characteristics than the I.X.L. 
Industries pipe. Also, the glazing makes the pipe much more resistant to 
chemical attack. 


(c) Labour savings - Substantial savings in labour are a direct 
result of the more easily installed Flex-Lox joint and the longer pipe 
lengths. (Flex-Lox pipes are approximately 30% longer). 

(d) Delivery - a large stock of I.X.L. pipe and fittings would 
have to be maintained, as supplies from Medicine Hat, Alberta, require longer 
delivery time. Deliveries from Abbotsford are made in one day. 


The City Engineer and the Purchasing Agent RECOMMEND that the total 
contract for supply and delivery of vitrified clay sewer pipe and fittings be 
awarded to Flex-Lox Industries Ltd. at a total cost of $386,494.80 excluding 
5% Sales Tax ($367,170.10 'local content' price) based on estimated require- 
ments for the next one-year period." 

The City Manager RECOMMENDS that the recommendation of the City Engineer 
and Purchasing Agent be approved, subject to a contract satisfactory to the 
Director of Legal Services. 


FOR COUNCII. ACTION SEE FAGE{S) ...^2(2/.. 
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BUILDING AND PLANNING MATTERS 



CONSIDERATION 

1. 2624 Waterloo Street 

The following report has been received from the City Building 
Inspector : 

"On July 17th, 1973, City Council instructed the City 
Building Inspector to withhold enforcement action for 
the retention of an illegal housekeeping unit on the 
lower floor of the building at 2624 Waterloo Street 
in accordance with City Council's Hardship policy. 
The building is located in an RS-1 One-Family Dwelling 
District. 

On February 27th, 1975, a petition signed by nine sur- 
rounding neighbours was received objecting to the use 
of buildings in the 2600 block Waterloo as other than 
one-family dwellings, and in particular, the multiple 
use being made of 2624 Waterloo Street. 

On March 3rd, 1975, an inspection was made of 2624 
Waterloo Street at which time it was found that the 
lower floor now contained one housekeeping unit and 
two sleeping units, each having the use of an electric 
hot plate and wash basin in the open portion of the 
basement. The main floor contained one dwelling unit 
which was occupied by the owner and the second floor 
had been completed and altered to provide one dwelling 
unit. All of the units were occupied at the time of 
the inspection. The Inspector further reported that a 
new stairway had been erected to the second floor which 
projects into the required sideyard. 

In an interview, Mrs. Cotsakis advised the Inspector 
that: 

(a) the second floor dwelling unit had been 
completed approximately three days prior 
to his inspection, 

(b ) she had been advised by the Department 
of Permits & Licenses during the month 
of January 1975 that no alterations 
could be made to the building to pro- 
vide additional separate living accoimtio- 
dation . 

Mrs. Cotsakis has now filed a new application for con- 
sideration under the Hardship Policy. This declaration 
shows that the applicant is a widow supporting two 
children, on welfare, receiving the widow's pension and 
with the rent from the additional units, now receives 
a combined income of $698 per month. The declaration 
further indicates that the applicant has borrowed $3,300 
from the bank for the installation of the suites. 

Council may wish to: 

(A) Instruct the Director of Permits and Licenses to 
withhold enforcement action 

or 

(B) Instruct the applicant to discontinue the use of 
the additional units installed in the basement 
and on the second floor, thus restoring the use 
of the building back to one housekeeping unit on 
the lower floor and one dwelling unit on the main 
floor 


cent • d . . . 
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Clause No.l (continued) 


or 

(C) Refuse the application and instruct the Director 

of Permits and Licenses to enforce the regulations 
of the Zoning and Development By-law." 


The City Manager submits the foregoing report of the City Building 
Inspector for the CONSIDERATION of Council. 

RECOMMENDATION 

2. Cedar Cottage N.I. P. Allocation - Cedar Cottage 
Neighbourhood Services. 4065 Victoria Drive 

The Director of Planning and the Director of Social Planning report 
as follows: 

"On January 8, 1975, the Cedar Cottage Planning Office re- 
ceived a request from the Cedar Cottage Neighbourhood Ser- 
vices, 4065 Victoria Drive, for assistance in making improve- 
ments to the existing building. The letter was forwarded 
to the Cedar Cottage N.I. P. Committee v;ho approved of the 
request in principle at the regular meeting on January 22, 
1975, subject to further study. Subsequently, at its' regu- 
lar meeting of February 19, 1975, the follov?ing resolution 
was passed: 

'That the Cedar Cottage N.I. P. Committee recommend 
that an amount not to exceed $5,000.00 be allocated 
from N.I. P. funds for improvements to Cedar Cottage 
Neighbourhood Services, 4 065 Victoria Drive' 


The improvements involve installation of a parking space 
at the front of the building to facilitate loading and un- 
loading of seniors, improvements in the landscaping at the 
front of the building to make the building more attractive 
to the community, alterations to the existing Day Care 
space so as to meet official standards prior to licensing, 
and enclosing space at the rear of the building for use of 
the van used for transportation of seniors and others in 
the area. 


The original estimate for this work was $6,000.00. The 
source of this $6,000.00 was the surplus of the Neighbour- 
hood House 1974 budget. Architectural estimates were 
originally within this range but have now escalated to 
approximately *:ll , no*^ . 00 . Neighbourhood Services state 
there are no other present sources of capital funding. 

The Cedar Cottage N.I. P. Committee agreed, then, that N.I. P. 
funds be allocated to Cedar Cottage Neighbourhood Services 
to meet expenses over and above the $6,000.00 presently in 
the Neighbourhood Services accounts. 


It must be pointed out that proper permits would be re- 
quired prior to work commencing. 


cont ' d . . . 
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Clause No. 2 (continued) 

RECOMMENDATION 

A. That City Council allocate funds not to exceed 
$5,000.00 from the Social Facilities account of 
the Cedar Cottage Neighbourhood Improvement Pro- 
gram to Cedar Cottage Neighbourhood Services, 
4 65 Victoria Drive, for physical improvements 
to the building and site. 


B. That this allocation be made subject to the issu- 
ance of the required Development Permits . " 

The City Manager RECOMMENDS approval of the foregoing recommendations. 

CONSIDERATION 

3. Kitsilano and Cedar Cottage N.I. P. 
Allocations; Consultants 

The Director of Planning reports as follows: 

"Kitsilano; Community, Centre Consultant 

Over recent months, the Kitsilano Citizens' Planning Committee 
has cooperated with the Parks Board in assessing some aspects 
of community recreation in Kitsilano. The Committee has con- 
cluded that, in order to ensure an efficient use of the Neigh- 
bourhood Improvement Program funds budgeted for community rec- 
reation, a consultant should be retained to report on the 
current situation in Kitsilano. 

The Parks Board reached a similar conclusion and at its meet- 
ing of March 17, 1975, approved a joint program of study in 
cooperation with the Kitsilano Citizens' Planning Committee, 
involving a cost-sharing agreement in the proportions of 50/50. 

Subsequent meetings between the Committee, Parks Board offi- 
cials, and the staff of the Kitsilano Local Area Planning 
office, have laid the basis for a cooperative program of 
study and terms of reference to guide a consultant have been 
agreed to in principle. 

Cedar Cottage: Trout Lake Consultant 

The questionnaire distributed throughout the Cedar Cottage 
community in the Fall of 1974 rated the clean-up of Trout Lake 
as top priority. This was noted in the Concept Plan. 

Although the Lake, with its beach, is a popular swimming 
facility it suffers from serious problems of turbidity. It 
is proposed, then, to have technical consultants establish 
the cause of the problem and to evaluate the feasibility of 
improving the Lake for swimming purposes. 

Funds were allocated in the Five Year Capital Budgets Plan 
to construct a large open swimming pool beside the existing 
Lake, but if this study does determine that clean-up is 
possible these funds could then be used to implement the 
study's recommendations (assuming a successful plebescite 
in 1975) . 

The Board of Parks and Recreation has considered such a 
study and at its' regular meeting of March 17, 1975 resolved 
that: 

'The Board endorse the hiring of a consultant, fee 
to be paid out of N.I. P. funds, to evaluate possible 
treatment of Trout Lake.' 

cont'd . . . 
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Clause No. 3 (continued) 


The Director of Planning recommends that City Council approve: 

A. The expenditure from the Kitsilano Neighbourhood Improve- 
ment Program budget of a sum not exceeding $7,500.00 (seven 
thousand, five hundred dollars) , representing 50% of the 
estimated cost of retaining a consultant to report on the 
role of the Kitsilano Community Centre in the context of 
the community recreational needs of Kitsilano. The Parks 
Board expects to provide their 50% share ($7,500.00) out 

of their 1975 Capital Budget, to be recommended to Council. 

B . "''he expenditure from the Cedar Cottage Neighbourhood 
Improvement Program budget of a sum not exceeding 
$25,000.00 (twenty-five thousand dollars), to retain 
a consultant to report to the Board of Parks and Rec- 
reation and the Director of Planning on the feasibility 
of renovating Trout Lake for swimming purposes . " 

The City Manager submits the foregoing recoirimendations of 
the Director of Planning for the CONSIDERATION of Council. 


RECOMMENDATION 

4. 3145 West 53rd Avenue - Development Permit Application #69556 

The Director of Planning reports as follows: 

"Development Permit Application #69556 has been filed by Mr. R. Van Nus 
for Van Nus Lumber Co. Ltd. to construct a 27' x 42.5' stable for 
horses in the north-east portion of this site. The applicant also 
requests permission to keep six (6) horses on this site. 

The site is located in an RA-1 (limited agricultural) District. 
Section 10(16)(c) of the Zoning and Development By-law requires that 
the keeping or housing of horses is subject to the approval of City 
Council . 

On April 7th, 1975, the Director of Planning approved Development 
Permit Application #69556 for the construction of a stable for horses 
in the north-east portion of the site, subject to a condition: 

'Prior to the issuance of the Development Permit: 

approval is to be first received from City Council for 

the keeping and boarding of six horses on this site.' 

IT IS RECO^WENDED THAT City Council approve the keeping and boarding of a 
maximum of six horses on the site." 

The City Manager REC0MMT5NDS approval of the recommendation of 
the Director of Planning. 

INFORMATION 

5. Demolitions in Kitsilano 

The Director of Planning reports as follows: 

"In accordance with the Council resolution of October 22, 1974, the 
Planning Department is reporting that an application has been made 
by Sicherman Construction Ltd., to demolish two multiple conversion 
dwellings, containing a total of 16 dwelling units, at 2207 and 
2225 West Second Avenue (permit #74471). 

A Development Permit Application will be made within a week, of this 
date, to construct a 37-unit apartment dwelling on these sites. 

cont » d . . . 
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The Heritage Committee reviewed the application, and made no recom- 
mendation to preserve the buildings. 

The Planning Department also has no objection to raise against 
issuance of the permit." 

The City Manager submits the foregoing report of the Director 
of Planning for the INFORMATION of Council. 

RECOMMENDATION 

6. Rezoning Application - 2893 West 41st Avenue 

Lot 6 Ei-. Lot 7. and AMD Lot B; Block 9; D.L.2027 


The Director of Planning reports as follows: 

"An application has been received from Mr. Ro Romses, Architect and 
Mr.N. Divinsky, University Building Society, requesting an amendment 
to the Zoning and Development By-law #3575 whereby the above-described 
property be rezoned from (RS-1) One Family Dwelling District to (CD-1) 
Comprehensive Development District for the purpose of : 

'constructing a co-operative housing development.' 

Site Description 

The subject site is located on the north side of 41st Avenue just 
east of Mackenzie Street. The site is composed of three lots of 
which the E-k of Lot 6 is an isolated interior lot with no access to 
any street (see Appendix A). Amended lot 8, located on the east side 
of the subject site, has a frontage of 68 feet and a depth of 419 feet. 
The of lot 7 immediately west of AMD Lot 8 has a frontage of 85 
feet onto West 41st Avenue and a depth of 89 feet. The of lot 6 
is west of AMD Lot 8 and north of E^ 7 and is 89 feet by 85 feet. 
There is no access to this lot from any street. 

The subject site has an area of 17 feet in depth along West 41st 
Avenue for future road widening. The total site area including the 
17 foot building line is 43,520 square feet. The site is presently 
occupied by Murray Nurseries Ltd. , and used for the propagating of 
plants, some greenhouses, and retailing of garden supplies. 

The lands to the north, south, and west are zoned (RS-1) One Family 
Dwelling District and so developed. To the east, also fronting onto 
41s-b Avenue is Crofton Manor. This one-storey senior citizens 
development was rezoned to (CD-1) Comprehensive Development District 
in December of 1972 and restricted to a floor space ratio of 0.45* 
The rezoning also eliminated, in most part, an irregular subdivision, 
as West 40th Avenue did not extend between Trafalgar and Mackenzie. 
The Owner of AMD Lot 8, immediately west of Crofton Manor was requested 
to include his property at the time of the rezoning and consolidation 
of the lots now developed as Crofton Manor. This in turn would have 
left a reasonable sized parcel for future redevelopment at the N/E 
corner of West 41st Avenue and Mackenzie.'^ Lot 21, fronting onto 
Trafalgar, is presently developed with a church.^''( See Appendix A-1) 

The three lots at the N/E corner of West 41st Avenue and Mackenzie 
are small in area with a depth of 85 feet and are presently developed 
with one family dwellings without rear lane access. These lots would 
be left somewhat isolated and of insufficient size for future develop- 
ment as townhouses on its own. 
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Brief History of Immediate Area 

In past years, numerous applications and enquiries have been received 
■fco rezone properties, including the subject site, for multiple dwell- 
ings in the immediate area, including the south side of West 41st 
Avenue between Trafalgar and Mackenzie. None of the applications have 
been approved other than the Croft on Manor development. 

In April 1974* Mr. N. Divinsky, Messrs. Blackmore and Collier from 
the University Building Society met with the Planning Department on 
the developing of the subject site for co-operative housing. Objec- 
tion at that time was raised to the projection northward of the thin 
townhouse development and the proposed floor space ratio of 0.60. 
In September, Mr. H. W. Gray, Zoning Planner, after consultation with 
the Deputy Director and other senior staff of the Planning Department 
advised Mr. Divinsky that the Planning Department could not support 
the proposed scheme of development without the three lots located at 
the N/E corner of 41st Avenue and Mackenzie Street being included. 
Objections were also noted to the pushed— in effect of the development, 
the floor space ratio of 0.60, the orientation of the buildings and 
the tunnel effect of the entrance to the imderground parking. Mr. 
Divinsky, for the University Building Society, and Mr. Romses, sub- 
mitted the rezoning application on December 5th, 19 74* together with 
the current proposed scheme of development. 

The applicant has attempted to purchase the three lots located at the 
N/E corner of West 41st Avenue and Mackenzie Street. The applicant 
has submitted two letters from Mr. L. Groberman, realtor of Fullbrook, 
Bertram and Brown Ltd., dated November 1, 1974« (See attached Appendix B 

Proposed Development 

The Architect's drawings submitted with the application and marked 
'Received December 5* 1974' indicates a proposed development containing 
a total of 19 dwelling units. The drawings indicate a structure three 
storeys in height and 24 feet above the average grade of West 41st 
Avenue. The proposed development is sunken two and a half feet below 
the building grade of 41st Avenue. The second and third floors contain 
'penthouse-type suites' of two bedrooms and 'garden level suites' 
located on the ground floor, also consisting of two bedrooms. Two 
buildings are orientated parallel to 41st Avenue around an open court 
with the remaining building parallel to the eastern property line and 
extending in a northerly direction. A swimming pool and picnic area 
is located in the northern end of AMD Lot 8. Underground parking is 
provided for 33 motor vehicles with ingress and egress from 41st Avenue. 

Calculations 

Site area: 43*520 square feet including 17 foot building line 

40,923 square feet excluding 17 foot building line 

Total floor area: 26,199 square feet 

F.S.R. : 0.60 including 17 foot building line 

0.64 excluding 17 foot building line 

The Urban Design Panel, on January 9* 1975* considered the proposed 
scheme of development, 

'The Panel finds this an attractive proposal but wish to see the 
scheme opened up by eliminating a number of units on the east side 
and placing these to the north. 

The Panel is sceptical on the technical feasibility of the scheme 
with regard to code requirements on fire safety. 

The Panel approves of the proposal in principle and wishes to endorse 
the rezoning application as being appropriate. 

Recommendation : That the applicant be encouraged to proceed with his 
rezoning application and further improve and refine his design while 
heeding the Panel's comments as outlined above. 


Manager's Report, April l8, 1975 


(BUILDING - 7) 


Clause No. 6 (continued) 

The Director of Planning recommends that the rezoning application 
be not approved having regard to the shape and size of the site; the 
close proximity of the buildings to the adjacent single family 
properties; and the isolating of the three single family homes at 
the N/E corner of West 41st Avenue and Mackenzie Street, 

However, if the applicant submitted a revised or fresh rezoning 
application that included the three lots at the N/E corner of 41st 
Avenue and Mackenzie Street and included the 10 foot lane plus 
additional lands from the adjacent properties, the Planning Depart- 
ment would consider favourably the revised form of development. 

The revised scheme of development would have to have regard to the 
adequate provision of open space, landscaping, orientation of 
buildings, suitable means of motor vehicular ingress and egress and 
be restricted to a height not to exceed two storeys and a floor space 
ratio not to exceed 0*60* In computing the floor space ratio, all 
floors, whether earth or otherwise, of all buildings shall be included, 
both above and below the ground. 

At their meeting of April 9> 1975> the Vancouver City Planning 
Commission approved the rezoning subject to the following: 

(a) that the applicant acquire the 10 foot lane dedicated 
along the west side of AMD Lot 8; 

(b) the height be restricted to 24 feet above the average 
grade of West 41st Avenue; and 

(c) the floor space ratio not to exceed 0.60" 

RECOMMENDATION ; That the rezoning application be not approved having 
regard to the shape and size of the site; the close proximity of the 
buildings to the adjacent single family properties; and the isolating 
of the three single family homes at the N/E corner of West 41st Avenue 
and Mackenzie Street, " 

The City Manager RECOMMENDS that the report of the Director of 
Planning be approved. 


EOR COL' 


NciL L::m see ?age{^}^//„^/'S 


Board of Administration, July 17, 1970 (BUILDING - 4) 

Clause 3 continued 

Your Board RECOMMENDS that the recommendation of the Director of 
Planning be approved. 

(It is advised that Mrs. Enos cannot be reached by telephone as 
she is ill in hospital. Attached is a copy of a letter sent to 
her address advising of this report, however, Mr. Enos sub- 
sequently has advised that they do not wish to appear as a 
delegation. ) 


4. Rezoning: All Lands bounded by King Edward 
on the north, Camosun Street on the east and 
29th Avenue on the south (Director of Planning ) 

The Director of Planning reports as follows: 

"An application has been made by the Director of Planning requesting 
an amendment to the Zoning and Development By-law #3575 whereby 
all lands bounded by King Edward on the north, Camosun Street on 
the east and 29th Avenue on the south being those portions of 
Block 292, D.L. 140, Group 1, N.W.D., Plan 6373 would be re- 
zoned to RS-1 One-Family Dwelling District. 

These lands previously known as those portions of Block 292, 
D.L. 140, Group 1, N.W.D., Plan 6373, and located within the 
University Endowment Lands were subdivided, serviced and annexed 
to the City of Vancouver on March 25, 19 70. 

These lands, however, require to be rezoned as RS-1 One Family 
Dwelling District as they now are included within the City 
boundaries and such zoning is in keeping with the surrounding 
areas . 

The matter was reported by the Planning Department to the 
Technical Planning Board on April 24, 1970, with the recommendation 
that the Director of Planning make application immediately to 
rezone the said lands and such application was made on April 24, 
1970. 

The Technical Planning Board on July 3rd, 19 70 recommended that 
the application be approved . 

The Town Planning Commission on July 10, 1970 endorsed the 
Technical Planning Board's recommendation." 

Your Board RECOMMENDS that the reports of the Technical Planning Board 
and Town Planning Commission be received and the matter be referred for 
the consideration of Council at a Public Hearing. 


5. Rezoning: N/S of West 14th Avenue 

between Laurel and Willow (Wall & Redekop) 

The Director of Planning reports as follows: 

"An application has been received from Wall & Redekop Realty, 
1070 West Broadway, requesting an amendment to the Zoning and 
Development By-law No. 3575 whereby the north side of West 14th 
Avenue between Laurel and Willow being lots 11-14, Block 437, 
D.L. 526 would be rezoned from an RT-2 Two Family Dwelling 
District to an RM-3 Multiple Dwelling District. 

The subject lots each have a frontage of 50' and a depth of 
125' and are currently occupied by older type dwellings. 


cont ' d 
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FIRE AND TRAFFIC MATTERS 


RECOMMENDATION : 
1 . Street Vending 


The City Manager sulamits the following report of the 'City Engineer: 

"On March 25, 1975, City Council received for information, a report from the Special 
(!ommittee re Street Vending. This report dealt with the positioning of kiosks and a review 
<in an individual merit basis, all kiosks presently in use on the Granville Mall. 

This report also advised that the City Engineer had been instructed to investigate 
neans of having the City aid in financing those kiosks which would have to be replaced 
liy June 1, 1975, and continued to describe the City Engineer's proposal whereby the City 
\rould assist vendors to spread payments over a 90-day interest-free period. Council 
approval is now required for this funding proposal, 

I RECOMMEND that: 

£,) Vendors who employ an approved private company to construct their kiosks, and who 
request financial assistance from the City, will submit to the City a promissory 
note for two-thirds value of the kiosk and a certified cheque for one-third of the 
value. The City will reimburse the company and defer the costs to the vendor. The 
same financial arrangement will apply to those vendors who purchase the City- 
constructed kiosks. 

I ) The funds shall be interest-free for a period of ninety (90) days with equal 
payments being made at thirty (30) days, sixty (60) days, and final payment at 
ninety (90) days. 

c ) Ownership of the kiosk shall remain with the City until final payment is made by 
the vendor. 

d) Purchasers who fail to make their payments on time will be subject to interest on 
the payments in arrears at 12% (on an annual basis) and the City reserves the right 
to take back kiosks without notice where payment is not made in accordance with this 
report. 

e) The form of the promissory note to be to the satisfaction of the Director of Legal 
Services and the Director of Finance. 

The Director of Finance and the Director of Legal Services concur with these ^ 
recommendations." 


The City Manager RECOMMENDS the foregoing recommendation of the 
City Engineer be approved. 
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Manager's Report, April 18, 1975 


(FINANCE - 1) 


FINANCE MATTERS 


A-7 


INFORMATION 


1. 


Tender Awards 


The Purchasing Agent reports as follows: 

"In accordance with Council policy contracts for the following supplies 
were awarded by the City Manager/authorized City Officials: 

Trucks, 

Automatic Offset Duplicating Equipment, 

Scotchlite Sheeting, 

Policemen and Firemen Shirts, 

Triple Reel Riding Mowers, 

Policemen and Firemen Oxfords & Boots, 

Precast Grave Liners, 

One Only Automobile. 

Copies of the details of these Tender Awards are circulated. 
The City Manager submits the foregoing report for Council's INFORMATION". 
2. MacMillan Bloedel Place - VanDusen Botanical Gardens 


The Director of Legal Services reports as follows :- 


"On 10 December, 1974, the City and the Park Board 
entered into an agreement with MacMillan BloedeL Limited 
wherein the Company agreed to finance, among other 
things , the construction of a forest education and 
information centre in the VanDusen Botanical Gardens. 
The agreement provides that the City will let the con- 
tract for the construction work in accordance with the 
plans and specifications provided by the Company. The 
Company will also assist the Park Board in negotiating 
the construction contract. The construction contract 
is being let by the City rather than by the Company 
for convenience only. 

The Company proposes to invite the following Contractors 
to bid on the contract :- 

Halse Martin Construction Co. Ltd. 
Turnbull & Gale Construction Co. Ltd. 
Frank Stanzl Construction Ltd. 
Smith Brothers & Wilson Ltd. 

The Company has selected these Contractors because it 
believes that they would carry out the work satisfactorily. 
This bidding procedure is brought to the attention of 
Council for its information since it is not in accord 
with the policy of Council to call for tenders from the 
general piiblic." 

The City Manager submits the foregoing report of the Director of 
Legal Service for the INFORMATION of Council. 


Cont'd 
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RECOMMENDATION 


Investment Matters (Various Funds) January 1975 


The Director of Finance reports as follows: 

"(a) Security Tr£insactions during the nonth of January 1975. 
(d) Sunmary of Securities held by the General and Capital Accounts. 


(a) 


GEi^ERAL AiO CAPITAL ACCOUNT' TRAlmSACTIONS (PURCHASES) 


Maturity 
Date 


Maturity 
Value 


Type of Security 
Chartered Bank Deposit Receipts and Government Notes 


Cost 


Term 
Days 


Annual 
Yield % 


2 

>Jercantile Bank of Can. 

Feb 

14/75 

$ 1,989,957.06 

$ 1,966,718.00 

43 

10.03 

3 

Tbronto Dcminion Bank 

Jan 

6/75 

3,502,157.53 

3,500,000.00 

3 

7.50 

6 

Baiik of Montreal 

Feb 

14/75 

2,526,044.52 

2,500,000.00 

39 

9.75 


Bank of Montreal 

Mar 

14/75 

2,543,595.89 

2,500,000.00 

67 

9.50 

7 

Bank of British Columbia 

Mar 

14/75 

1,017,268.49 

1,000,000.00 

66 

9.55 


Bank of British Columbia 

Mar 

17/75 

1,018,053.42 

1,000,000.00 

69 

9.55 

8 

l\3ronto Dominion Bank 

Jan 

9/75 

1,000,191.78 

1,000,000.00 

1 

7.00 


Bank of Montreal 

Jan 

9/75 

500,075.34 

500,000.00 

1 

5.50 

9 

Provincial Bank 

Oct 

31/75 

1,071,284.93 

1,000,000.00 

295 

8.82 


Mercantile Bank of Can. 

Jan 

10/75 

2,000,506.85 

2,000,000.00 

1 

9.25 

10 

Toronto Dcminion Bank 

Sep 

30/75 

1,061,534.79 

1,000,000.00 

263 

8.54 


Tbronto Doninion Bank 

Oct 

16/75 

1,065,201.92 

1,000,000.00 

279 

8.53 

13 

I4ercantile Bank of Can. 

Jan 

27/75 

1,504,890.41 

1,500,000.00 

14 

8.50' 

15 

Mercantile Bank of Can. 

Jan 

29/75 

1,003,260.27 

1,000,000.00 

14 

8.50 


Mercantile Bank of Can. 

Jan 

16/75 

1,000,000.00 

999,760.30 

1 

8.75 


Bank of I-iDntreal 

Jan 

16/75 

500,068.49 

500,000.00 

1 

5.00 


Bank of tova Scotia 

May 

16/75 

1,028,178.09 

1,000,000.00 

121 

8.50 


Royal Bank of Canada 

Sep 

15/75 

2,112,246.03 

2,000,000.00 

243 

8.43 

16 

Imnat Ltd. (Guaranteed 








by Banque Can. Nat.) 

Jan 

17/75 

500,120.00 

500,000.00 

1 

8.76 


Imnat Ltd. (Guaranteed 








by Banque Can. Nat.) 

Jan 

20/75 

1,000,936.99 

1,000,000.00 

4 

8.55 

17 

Bank of British Columbia 

Jan 

20/75 

750,431.51 

750,000.00 

3 

7.00 

20 

Toronto Dominion Bank 

Apr 

15/75 

1,781,583.90 

1,750,000.00 

85 

7.75 


Bank of Montreal 

May 

15/75 

1,024,417.81 

1,000,000.00 

115 

7.75 


Bank of British Columbia 

May 

15/75 

512,602.74 

500,000.00 

115 

8.00 


Bank of British Columbia 

Jan 

21/75 

1,000,191.78 

1,000,000.00 

1 

7.00, 

21 

Bank of British Columbia 

Pipr 

15/75 

1,526,753.42 

1,500,000.00 

84 

7.75 

22 

Bank of Montreal 

Jan 

23/75 

750,082.19 

750,000.00 

1 

4.00 

23 

Toronto Dcminion Bank 

Oct 

23/75 

1,058,938.08 

1,000,000.00 

273 

7.88 


Tbronto Dcminion Bank 

Oct 

30/75 

1,060,449.31 

1,000,000.00 

280 

7.88 

27 

Provincial Bank 

J^r 

15/75 

2,537,824.66 

2,500,000.00 

78 

7.08 

28 

Mercantile Bank of Can. 

Jan 

29/75 

750,138.70 

750,000.00 

1 

6.75 

29 

Bank of British Columbia 

Jan 

30/75 

1,750,239.73 

1,750,000.00 

1 

5.00 


Bank of MDntreal 

Jun 

13/75 

1,027,000.00 

1,000,000.00 

135 

7.30 

30 

Bank of Montreal 
Imnat Ltd. (Guaranteed 

Jan 

31/75 

500,054.79 

500,000.00 

1 

4.00 


by Banque Can. Nat.) 

Jun 

13/75 

1,795,165.34 

1,750,000.00 

134 

7.03 

31 

Bank of Montreal 

Feb 

3/75 

1,000,287.67 
$46,771,734.43 

1,000,000.00 
$45,966,478.30 

3 

3.50 


SINKING FUND TRANSACnOSIS (PURCHASES) 


Type of Secijrity 
Debentures 


Maturity 
Date 


Maturity 
Value 


Price 


Cost 


Term Annual 
Yrs/Mos Yield ? 


3 

City of Van. 

- 5 

% 

May 1/78 

$ 70,000.00 

$ 88.95 

$ 62,265.00 

3/5 

8.90 


City of Van. 

- b 

% 

Jun 15/80 

1,000.00 

86.25 

862.50 

5/6 

9.25 

6 

City of Van. 

- 6 

% 

Jun 15/80 

3,000.00 

84.50 

2,535.00 

5/6 

9.75 

14 

City of Van. 

-10 

% 

Dec 16/94 

23,000.00 

97.50 

22,425.00 

19/11 

10.30 

15 

City of Van. 

-10 

% 

Dec 16/94 

477,000.00 

97.50 

465,075.00 

19/11 

10.30 


Cnn± ' 
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Manager's Report, April 18, 1975 (FINANCE-3) 


Clause No. 3 Continued: 


20 City of Van.- Sh% Mar 1/76 
23 City of Van.- 6 % Jun 15/80 
City of Van.- 6 % Jun 15/80 


2,000.00 
2,000.00 
2,000.00 


$ 580,000.00 


97.00 1,940.00 1/3 8.30 

89.25 1,785.00 5/6 8.50 

88.00 1,760.00 5/6 8.82 
558,647.50 


Chartered Bank Deposit 
Keceipts and Government dotes 


Jah 15 Iimnat Ltd. Feb 3/7d 

(Guaranteed by 
Banque Can . Nat . ) 


1,200,000.00 
$1,780,000.00 


1,194,714.00 19 days 8.50 


$1,753,361.50 


(b) 


SUMXIARY OF SECURITIES HELD IN 


GENERAL ANT) CAPITAL ACGOUlsITS 


ONLY AS OF JANUARY 31, 1975. 


Shart 


Type of Security 
Terra 


Par or Maturity Value 


Cash or Book Value 


Chartered Banks Deposit 
Deposit Receipts and 

Govemn^t Notes $42,870,851.62 


$41,715,700.00 " 


The City Manager RECCSyWENDS that the report of the Director of Finance on 
Investment Matters (Various Funds) for January 1975 be approved. 


Local Improvements - Special Relief 


The Director of Finance and the Collector of Taxes report as follows: 

"A letter has been received from a home-owner at 2076 Pendrell Street requesting 
relief from the proposed special assessment for local improvements to be levied against 
affected properties for street paving and "mini parks" in the Stanley Park neighbour- 
hood. The property in question is zoned BM-hA Multiple Dwelling, but is developed 
with a single family dwelling. This property is 45 feet wide by 65.5 feet deep, 
fronting the street to be improved. 

Generally, local improvement charges should reflect the benefit which each 
property will derive over the life of the improvement, and zoning is taken to be a 
better measure of a lot's probable long-time use and thus of its probable long-time 
benefit than is the present development. However, it has been our practise in the 
past to grant single family residences in higher zoned areas relief if they meet the 
following three requirements: 

A« The property must be used solely for residential (one or two family) purposes. 

B. The property must be less than 5400 sq. ft. in area. 

C» The property cannot be developed further because of the surrounding area. 

Upon initial inspection of this area by the Assessor, it was felt that the 
subject property did not meet this third requirement as it could have been consoli- 
dated with the adjacent property to the south and developed to a higher use. The 
proposed charges do, however, create an inequitable charge on the subject property 
when compared with similar single family residences within the same local improvement 
area. Refer to the report Appendix for previously approved Council adjustments 
affecting this project. 


Cont ' d. 
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Clause No. 4 Continued : 

It is now our considered opinion, based upon the owner's stated intentions and 
a further field report from the Assessor, that the impact of the higher zoning on the 
subject property be adjusted by reducing the estimated annual rate of $4*49 per front 
foot to $2,42 per front foot. The result of this adjustment will be to reduce the 
estimated annual charge from $202,05 to $10S,90, This adjustment is to be effective 
only as long as the subject property is used as a single family residence and is 
owner-occupied. 

Under Section 67 of the Local Improvement Procedure By-law, the City Coimcil 
(by a two-thirds vote of all members) may give special relief to a property which 
it deems to be "inequitably or unjustly affected by any special assessment", 

A Council resolution wi3J. be required, each year, to give this relief and 
this resolution will require a two-thirds vote of all Council members. 

It is therefore recommended that- 
Pursuant to Section 67 of the Local Improvement Procedure By-law, the Collector 
of Taxes be instructed to bring forward, each year, a formal resolution giving relief 
to the subject property, provided that, the eligibility requirements cited above 
remain unchanged," 

The City Manager RECOMMENDS that the foregoing report of the 
Director of Finance and the Collector of Taxes be approved. 

Furniture for new Planning Assistant Position 

The Director of Planning reports as follows: 

"City Council on January 28, 1975 adopted a report of the Standing 
Conmiittee on Planning § Development on 'Local Area Planning Priorities 
and Staffing'. This report recommended establishment of two new 
positions -- a Planning Assistant for the Area Planning Division 
and a Project Manager for Champlain Heights. 

Before these positions can be filled it will be necessary to 
purchase certain furniture and equipment and funds for this 
purpose have not yet been approved. 

The furniture required and estimated costs, as provided by the 
Purchasing Division, are as follows: 

Planning Assistant Position 

- Double Pedestal Desk $ 250. 

- Chair (Arm Tilter) 142. 

- Drafting Table 507. 

- Drafting Machine (complete with scales) 385. 

- Drafting Lamp (attached to table) 40. 

- Drafting Chair 70. 

- Electronic Calculator (Adler 815 AD) 100. 

- Filing Cabinet with lock % casters 85 . $ 1,579 . 

Furniture for the Project Manager for Champlain Heights 
will be the subject of a future report. 

The Comptroller of Budgets advises that if this report is 
approved the source of funding will be Contingency Reserve. 

It is therefore RECOMMENDED that purchase of the above noted 
furniture be authorized and funds for this purpose be transferred 
from Contingency Reserve to Planning Department Appropriation 
7308/90 - New Office Furniture 5 Equipment." 

The City Manager RECOMMENDS that the report of the Director of Planning 
be approved. 


Cont'd. . 
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CONSIDERATION 


6 . Pier Group Mural 

The Director of Permits and Licenses reports as follows: 

"In December 1974 the City Architect was approached by the Pier Group Mural 
Painting Company on the subject of painting murals on the exterior walls of 
Civic Buildings. 

The Pier Group is comprised of five Vancouver based artists who have 
worked together for a number of years and who were awarded a grant under the 
Local Initiatives Program to paint two large murals ' on external walls of 
buildings in Vancouver, The Federal Manpower and Immigration Department who 
manage L.I.P, requested that if possible, the murals be painted on publicly- 
owned buildings rather than privately-owned. The Pier Group therefore 
approached the City to enquire if there were any Civic Buildings that would 
benefit from a mural. They were given a list of buildings that might receive 
approval and after seeing them they chose several they considered most 
suitable and made design studies for certain exterior walls. 

The two most promising buildings were the Bus Depot Building, 150 Dunsraiiir 
Street and the Health and Welfare Building at 1530 West 8th Avenue, The studies 
were submitted for sign permits, which they received, following a recommendation 
from the Planning Department. 

The Pacific Stage lines proved very responsive as far as the Bus Depot was 
concerned and with donations of paint and materials from the International Paint 
Company, the Pier Group have now virtua3J-y completed the mural on that building. 

It is estimated that it will cost approximately $620 for material, 
scaffolding, etc, to complete the mural on the Health and Welfare Building at 
1530 West Sth Avenue, The Pier Group have expended their L,I,P, Grant for 
materials and supplies, and it is \mlikely that they will be able to have the 
material donated from the paint company. They are therefore requesting that 
Council permit a mural to be painted on the exterior walls of 1530 West Sth 
Avenue and also approve a grant of $620 for required materials. The design 
study of the mural is in the office of the City Clerk for the purpose of 
inspection by Council members. 

In view of the pending move of the Burrard Health Unit from 1530 West 8th 
Avenue to IO6O West 8th Avenue, the Provincial Department of Human Resources will 
be the only occupant and it is 'likely that the building will be offered for sale, 
A condition of sale could include the retention of the mural for a stated number 
of years. 

The following is submitted for Council's consideration: 

A. Approval be given for the Pier Group to paint a mural on 

the easterly exterior wall of the Health and Welfare Building, 
1530 West 8th Avenue. 

B, If Council approves recommendation A., 

(i) the Pier Group be requested to obtain donations 
for paint and material from other sources. 

(ii) a grant of up to $620 be approved from Contingency 
Reserve for the Pier Group if the "Group" can 
satisfy the City Manager that they were unsuccessful 
in obtaining sufficient donations. 

The City Manager submits the matter to Council for CONSIDERATION. 


Cont'd. 
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RECOMMENDATION 

7. Plumbing Inspections - Progress Report 


(FINANCE - 


The Director of Permits and Licenses reports as follows: 

"On April 2nd, 1974, City Council adopted the report of 
the Director of Permits and Licenses which recommended 
that : 

(a) one (1) additional Plumbing Inspector I position 
be established on a permanent basis and the 
temporary position be extended to December 31, 
1974. This will permit inspections and surveys 
for : 

(i) the twin sewer installation 
(ii) fire sprinkler installation 
(iii) continuing the cross connection 

examinations 
(iv) continuing work re National Building 

Code 

(b> a report on these two positions and the work 
achievements in connection with the above , be 
submitted to City Council in December, 1974. 


I . Twin Sewer Separation Installations 

One Plumbing Inspector I was assigned to this program full- 
time. There are approximately 5,700 properties involved, 
requiring 4 separate inspections. A total of 869 inspec- 
tions have been carried out in conjunction with the Sewer 
Branch, Engineering Department. The present emphasis on 
this work is in the Still Creek area and it is anticipated 
that this program will not be completed until 1979. 


II . Fire Sprinkler Installations 

A total of 1,215 inspections were carried out by the temper 
ary Inspector from April to December 31, 1974. The Plumbin 
By-law was amended on September 10th, 1974, to require that 
all fire sprinkler installations be inspected under permit 
and that the cost of inspections be recovered under a re- 
vised permit fee schedule. Jobs in progress at the present 
time include 15 highrise office buildings, 100 rooming 
houses and 50 apartment blocks. The Fire Warden's Task 
Force have sent 350 notices to buildings requiring the 
installation of sprinklers with another 750 notices pending 
One Plumbing Inspector I has been assigned to this work but 
because of the rapidly increasing workload, it will be im- 
perative to have another man in this area. 

III . Cross-connections 

Of the initial L.I. P. surveys, 472 have been completed and 
1,200 protective devices installed. Of this number, many 
will require periodic re-inspection to ensure adequate 
maintenance. The foregoing refers to surveys in the in- 
dustrial areas. There are many premises in commercial 
areas where potentially hazardous functions are carried 
out and should be surveyed. In addition, many planTfs 
do alter their buildings or procedure which also have 
to be reviewed. 


Cont'd. . . 
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IV. National Building Code 

Inspections of 3,942 sub-soil drainage systems have been 
carried out this year on all sites where construction or 
alterations are carried out, however, this is only part 
of the total inspectional requirement in the City, and 
considerably more manpower time will be required to com- 
plete this program. This work has been assigned to the 
District Plumbing Inspectors. 

In view of the foregoing I RECOMMEND that : 

A. the temporary position. Plumbing Inspector I, 
approved for 1974, be established as a perm- 
anent position, effective March 20th, 1975. 

The estimated cost for 1975 is: 

Salary with Fring* Benefits at 12%: $11,805.00 

Auto allowance on a regular 
allowance basis, at approxi- 
mately $80.00 per month: 752.00 

B. the workload and staff level of the Plumbing 
Inspectors be reviewed when the workload of 
the Fire Warden's Task Force is reduced. 
Such review to be completed before December 
1976. " 

The City Manager RECOMMENDS that the recommendations of the Director 
of Permits and Licenses be approved. 

The contents of the foregoing report have been discussed with the 
Vancouver Municipal and Regional Employees ' Union , the department 
advises that there is sufficient funding in their 1975 budget to 

cover any additional cost incurred through this request. 


CONSIDERATION 


8. CFMM Conference - Resolution 

The City Manager submits the following report of the 
City Clerk : 

"Department Heads and Members of Council were asked to 
submit proposed resolutions for the CFMM Conference. The only 
resolution that was submitted was from. the Director of Personnel 
Services on the matter of binding arbitration. The proposed 
resolution is as follows : 

'WHEREAS There have in recent years been a number 
of strikes in Canadian jurisdictions involving 
policemen's unions, firefighters' unions and 
. hospital unions 

AND WHEREAS the services of employees of such 
unions can be considered essential in the sense that, 
if they are withdrawn, the consequence of the withdrawal 
is an immediate and serious danger to the life, safety 
or health of the general public 

AND WHEPffiAS in the present circumstances such unions, 
therefore, bring to the bargaining table an implicit 
threat of potential influence which is disproportionate 
to that possessed by other employee groups in the 
community 
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Clause No. 8 Continued : 

AND WHEREAS this influence is such that it may result 
in salary settlements which are both inequitably high 
relative to other employee groups, and also represent 
a considerable drain on municipal treasuries 

THEREFORE BE IT RESOLVED that the CFMI-I recommend to 
each Provincial Government that it pass legislation 
specifically depriving p61iceman's unions, firefighters' 
unions and hospital unions of the right to strike and 
requiring labour disputes involving these unions to 
be settled through binding arbitration.' 

The City Manager submits the foregoing for the CCa*S I DERATION 
of Council and notes that any resolutions must be in the hands of 
CFMM by May 2nd, 1975. 


RECOMMENDATION 


9. Fire Department - Staffing 


The Agreement recently signed with the Vancouver Fire Fighters' Union 
has a large number of complex conditions which are placing an excessive 
workload upon the Department's clerical staff. While much of this 
likely will be alleviated upon implementing revised data processing 
systems, the forthcoming move to the new firehall is expected to cause 
further disruptions in their normal work processes. 

To overcome these temporary disruptions, the services of an additional 
Clerk III is required for a period of six (6) months. The estimated cost 
of this position is $5,400 (1974 rates, including fringe benefits). 

The Comptroller of Budgets advises that if this report is approved, the 
source of funding will be Contingency Reserve. 

The Vancouver Municipal and Regional Employees' Union have received a 
copy of this report. ~ 

The City Manager RECOMMENDS that the above temporary position be 
approved for a six-month period, effective May 1, 1975. 

10. Loan For Extension To Exhibition Racetrack Grandstand 
and Clubhouse 

The P.N.E. wish to borrow money for the subject extension which was 
approved by Council as a capital expenditure on March 18, 1975. The attached 
letter from the General Manager of the P.N.E. indicates the method of borrowing 
intended by the P.N.E. and the authorization from the City Council that the 
bank requires as security for monies borrowed from them. 

The repayment of the loan is shown in the schedule in Mr. Rennie's 
letter. The bank will provide for complete flexibility in reducing the amount 
of the loan as and when further P.N.E. funds become available. Any amount 
of the loan may be paid back at any time without penalty. 

The amount required for the Grandstand and Clubhouse extension is 
$3*5 million. The P.N.E. proposes to provide $1 million from their reserves, 
leaving the need for a bank loan at $21^ million. Using the P.N.E. figures 
from the attached letter this would require the P.N.E. to pay the bank 
$666,000 principal and interest the first year, declining to $347,000 by the 
8th and final year of the bank loan. The Jockey Club's amortization of its 
share of 72% of the total cost requires it to pay the P.N.E. approximately 
$300,000 a year for 17 years. Therefore, the P.N.E. 's net payout would appear 
to be approximately $366,000 in the first year of loan repayment, declining 
thereafter. The P..N.E.'s revenues have been escalating ($986,000 in 1973) 
and they have some unallocated capital reserves. Mr.. Rennie advises tnau the 
money from the loan will not be required for about a year and no more than the 
actual amount required would be borrowed at that time. 


Manager's Report, April 18, 1975 (FINANCE -9) 


Clause No. 10 Continued: 


The City Manager RECOMMENDS that the City Council meet the 
bank requirement "that City Council authorize that a first charge 
against the parimutuel revenues to the P.N.E. following the 
statutory charge in favour of the City against the revenues of the 
P.N.E.,be given as security for monies borrowed from them" to the 
extent of up to a $235 million loan. The foregoing approval would 
be subject to the conditions approved by City Council on March 18, 
1975, in connection with this project. A copy of this Council 
resolution is attached. 


FOR COUHCIL ACTION SEE PAGE(S) 
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Board of Administration, July 17, 1970 .... (BUILDING - 5) 


Clause 5 continued 


The surrounding properties are zoned RT-2 Two Family Dwellina 
District, most of which are occupied with the older large one- 
family dwellings with a high percentage converted to multiple 
occupancy . 

It should be noted that on July 10, 1969, an application to 
rezone Lots 3-10, Block 416, D.L. 526, located on the south 
side of 12th Avenue between Oak and Laurel, from an RT-2 Two- 
Family Dwelling District to an RM-3 Multiple Dwelling District 
was approved by City Council after favourable reports from the 
Technical Planning Board and the Town T^lanning Commission. 
These lands have not been redeveloped with apartments at this 
time . 


It was noted that any appreciable expansion of the area should 
await a study on possible RM-3 expansion throughout the City. 

The rezoning of the subject lots would in fact establish an 

isolated multiple-dwelling site permitting high-rise buildings 

in an area otherwise currently occupied with older type dwellings. 

On March 24, 1970, the RT-2 District Schedule was amended by 
City Council whereby townhouses and/or garden apartments, 2 
storeys in height with a floor space ratio of up to 0.75 could 
be considered by the Technical Planning Board as a conditional use. 

The Technical Planning Board on July 3, 1970 recommended that the 
application be NOT APPROVED . 

The Town Planning Commission on July 10, 1970 concurred in this 
recommendation. " 


Your Board RECOMMENDS that the application be refused in accordance 
with the recommendations of the Technical Planning Board and Town 
Planning Commission. 


6 . City Hall East Wing 

The City Building Inspector has submitted the following report with 
respect to additional capital funds required for completion of the 
East Wing: 


"During the final stages of construction it was found necessary 
to order the contractor to carry out necessary additional work 
and provide additional equipment such as thermo protection to 
exposed water piping in garage areas, additional lunch room 
equipment, sound insulation, and additional heating controls. 
It is now necessary to find an additional $13,200.00 to meet our 
obligations to the contractor with respect to the initial contract. 
In addition the Architects' and Consultants' fees for the initial 
project will exceed the amount allocated by $1,850.00. 

The report to Council on November 25, 1969 dealing with completion 
of the 4th Floor indicated that the cost of furniture and inciden- 
tal items would be reported later. The cost of furniture required 
in areas seen by the public is now determined to be $4,800.00. 
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RECOMMENDATION 


1 • Acquisition for Knight Street Widening 

East 7 feet of Lot 27, Block 1 of Block l8, 
D.L.'s 391 & 392; h.3k9 Knight Street 

The Supervisor of Property & Insurance reports as follows :- 

"The widening and improvement of Knight Street, including the 
installation of permanent paving between King Edward Avenue and 
33rd Avenue was completed during 1974. To complete the required 
80-foot road allowance, negotiations were entered into to acquire 
35 seven-foot widening strips, including outright acquisition of 
two flanking properties. To date, final settlements have been 
negotiated with all the owners except two. 

Negotiations to acquire the east seven feet of Lot 27, Block 1 
of Block 18, D.L.'s 391 and 392, known as 4349 Knight Street was 
postponed pending appointment of an adminstrator for the deceased 
owner to effect conveyance of the property to the new purchaser. 
This was recently completed and following negotiations, the new 
owners have agreed to convey the widening strip comprising 2 31 
square feet to the City, subject to payment of $462.00 for loss 
of land. 

The agreement is based on the established rate of $2.00 per square 
foot being the basis of settlement with all the other owners in 
this section. 

RECOMMENDED That the Supervisor of Property and Insurance be 
authorized to acquire the east seven feet of Lot 27, Block 1 of 
Block 18, D.L.'s 391 & 392 for the sum of $462.00, chargeable to 
Account Code 148/7919. 

The City Manager RECOMMENDS that the foregoing Recommendation of the 
Supervisor of Property & Insurance be approved. 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


April 10, 1975 



A meeting of the Standing Committee of Council on Finance 
and Administration was held in the No. 2 Committee Room, third 
floor. City Hall, on Thursday, April 10, 1975 at approximately 
1 : p.m. 


PRESENT 


Alderman Volrich, Chairman 
Alderman Bowers 
Alderman Kennedy 
Alderman Marzari 
Alderman Sweeney 


ALSO 
PRESENT 


Alderman Boyce 


COMMITTEE 
CLERK: 


Grace Barden 


INFORMATION 


1. 


School Board Tax Interest Earnings 


This matter was to have been considered In-Camera, however, 
the Committee agreed to consider it as part of the regular agenda. 

On March 6, 1975 the Finance and Administration Committee 
passed the following motion when considering a letter dated 
March 5, 1975, from the Chairman of the Vancouver School Board: 

"THAT the Finance and Administration Committee 
meet with the appropriate Committee of the 
School Board to discuss the matter." 

The Finance and Administration Committee met with a Com- 
mittee from the School Board consisting of Trustees Mirhady , 
Gose and Brown and Mr. J.E. Robertson, Secretary-Treasurer, to 
discuss interest earnings on the School Board portion of pre- 
paid 1975 taxes. 

Following discussion it was, 

RESOLVED 

THAT the matter be referred to the Director of Finance 
for report back to the Committee. 


RECOMMENDATION 

2 . Sewerage Facilities Assistance Act 

The Committee had for consideration a Manager's report 
dated April 3, 1975, (copies circulated) re Sewerage Facilities 
Assistance Act which was to provide grants of 75% of the Annual 
Debt Charges in excess of the product of 3 mills for construction 
of sewerage facilities by a municipality or other local area. 
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Clause No. 2 Continued: 


Following Consideration and amendment of the recommendations 
of the Director of Finance, your Committee, 

RECOMMENDED 


(a) The Provincial Government be requested to 
consider the waiving of the 20 year limit 
for 1974 and prior years or at least allow 
an equivalent debt charge cost as though the 
15 year debt was for 20 years; 

(b) The Provincial Government be requested to allow 
an amount equal to debt charges for the funds 
amounting to $2,022,673 provided in the Sewer 
Capital Program from the Revenue Budget; 

(c) That filing of a claim be delayed pending reply 
from the Provincial Government on the above 
two requests; 

(d) The Provincial Government be requested to review 
its formula for arriving at the grant in light 
of inequitable assessment levels and proposed 
charges in assessments; 

(e) A copy of this report be forwarded to the 
Inspector of Municipalities. 


3 . Carpet Program for City Hall 

The Committee had for consideration a Manager's report 
dated March 26, 1975 giving a summary on a report dated March 
13, 197 5, from the Director of Permits and Licenses outlining 
details and costs of carpet programs for the City Hall, in 
those areas where it is felt to be necessary. (Both reports 
are on file in the City Clerk's Office.) 

It was noted that current carpet policies approved by 
Council on April 28, 1970, provides carpeting for Department 
Heads and Deputy Department Heads at pay grade 38 and higher 
and to Division Heads at pay grade 34 and higher. General 
staff, supervisory personnel and senior staff in private 
offices are not normally supplied with carpeting. Council has 
occasionally made individual exceptions to this rule, 

The Committee discussed the carpet program and severe 
problems being encountered with the 1975 Budget, and it was, 

RECOMMENDED 

THAT there be no change made at this time in the 
current carpeting policy due to present budget 
constraints. 


4 . 19 75 Revenue Budget Estimates 

The Committee had for consideration a Manager's report 
dated April 8, 1975, outlining the City's current budget 
position and items being appealed by Civic Departments and 
Boards. 

The Budget Review Committee was able to reduce expenditure 
requests by $3,601,770 before appeals by Departments and Boards. 
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Clause No. 4 Continued : 

As at date of report it was indicated that a mill rate of 18.08 
would be required to produce $73,054,382 of general tax revenue 
to balance the budget for 197 5. The foregoing increase of 3.18 
mills over the 1974 general tax levy is before any items added 
back during appeals and before any reduction in the standard 
of service. Also it is hoped that additional financial assistance 
will be received from the Provincial Government. The Committee 
stressed that any additional Provincial funds would be first 
applied to reducing the mill rate to the taxpayers. A detailed 
.report on the 1975 Supplementary Capital Program will be 
submitted to the Committee within two weeks . 


The Committee heard representatives of the following 
Departments and Boards appealing decisions of the Budget 
Review Committee in respect to specific budget items. Details 
of these items are outlined in a Manager's report dated 
April 8, 1975, (copies circulated). Of the items requested in 
the report the following were approved: 

Department or Board Item Appealed Amount Approved 

by the Committee 


Vancouver Public (i) Renovations of 

Library Board third floor $10,000 

The library Board 
requested $23,000 
on this item, the 
Committee approved 
$10,000 so that a 
start can be made 
on the renovations . 


(ii) Microfilm Building 
and Drawing Records 

(iii) Study Carrel 

(iv) Card Catalogue 

RECOMMENDED 

THAT a total of $11,197 be approved for the foregoing 
Vancouver Public Library appeals. 

B. Engineering Department Snow & Ice Control $4,000 

Equipment 

RECOMMENDED 

THAT a total of $4,000 be approved for snov7 and ice control 
equipment. 

C. Planning Department (i) - Zoning and Sub-Division $5,000 

Control By-laws" ' 

The Planning Department 
requested an amount of 
$20,000 for this item, 
but the Committee felt 
that only $5,000 should 
be committed at this time 
so that a start can be 
made on reviewing the 
By-laws . 


$600 
$322 
$275 
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Department or Board 


Item Appealed 


Amount Approved 
by the Committee 


(ii) Noise; Illumination ; 
Colours; Landscaping ; 
Sun and Shade 


$2,500 


RECOMMENDED 

THAT a total of $7,500 be approved for the foregoing 
Planning Department appeals. 

(iii) - Community Services Centre- 
Champlain Heights 
- Non Market Housing Study 
for the Central Area 


RECOMMENDED 

THAT consideration of these two appeals be deferred for 
one week for a further report to the Committee by the 
Planning Department. 

(iv) Planning Department 
Quarterly Review 

An amount of $5,000 has 
been included in the 
Planning Department Budget 
to print the Planning Dept. 
Quarterly Review. 

(v) Planning Department 
Annual Report 

An amount of $1,000 was 
included in the Planning 
Dept. budget to print the 
Planning Department's 
Annual Report. The Committee 
did not recommend that Council 
endorse including $1,000 in 
the Planning Dept. budget to 
print the Planning Department's 
Annual Report. 

PJECOMMENDED 

THAT Council endorse including $5,000 in the Planning 
Department budget to print the Quarterly Review. 


Auditorium Board 


(i) Two Only Monitor 
Speakers 


$1,510 


(ii ) Redesign and Air 
Condition the 
Vancouver Ticket 
Centre Office 


$23,000 on 
the basis 
of it being 
recovered 
in the 
increased 
rental . 


RECOMMENDED 


THAT a total of $2 4,510 be approved for the foregoing 
Auditorium Board appeals, as outlined. 
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Due to time limitations the Departmental appeals from 
the City Clerk and Health Department were deferred for one 
week . 


The meeting adjourned at approximately 3:45 p.m. 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON 

HOUSING AND ENVIRONMENT 
April 10, 1975 

A meeting of the Standing Committee of Council on Housing and 
Environment was held in the No. 1 Committee Room, Third Floor, 
City Hall, on Thursday, April 10, 1975, at 2:30 p.m. 

PRESENT: Alderman Harcourt, Chairman 
Alderman Bird 
Alderman Boyce 
Alderman Cowie 
Alderman Rankin 


CLERK; 


R. Demofsky 


RECOMMENDATIONS : 


1. Standards of Maintenance By-law 

The Committee considered a Manager's Report dated April 2, 1975 
entitled "Proposed Standards of Maintenance By-law". 


This report stated in part: 


"The Director of Permits and Licenses reports as follows: 

'The proposed Standards of Maintenance By-law involved 
certain aspects of enforcement which I believe should 
be brought to the attention of the Housing & Environment 
Committee . 

i. The by-law places responsibility for issuing 
orders on the Council who must issue such 
orders by resolution. Presumably the resolution 
must name an official to carry out the order. 
All other remedies will be sought prior to sub- 
mission of a case to Council. 

ii. It could be necessary for the occupants of a 
house to vacate while work is being done. Pre- 
sumably, the City would have to house the occu- 
pants for that period. 

iii. If it is not deemed necessary to vacate the 
house there could still be problems if the occu- 
pant is hostile. > In such case a contractor and/or 
his workmen might be unwilling to do the work. 

iv. Council would have to state whether the by-law is 
to be enforced on a complaint basis only or on an 
organized area basis. 

V. Additional staff will be required even if enforce- 
ment is on a complaint basis. 

If enforcement is to be on an area basis, the 
number of staff would need to be determined in 
accord with the workload. If enforcement is to 
be on a complaint basis, the staff required to 
start with would be less. 

In either case, the establishment should be re- 
viewed in a year!s time and adjusted appropriately!" 
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With regards to No. (ii) above, the Committee agreed that charges 
for alternate accommodation while the necessary work is being done 
would have to be charged back to the occupant. 

The Chairman advised that this by-law was submitted to the 
Committee today for familiarization. He noted that other relevant 
departments should have input into this by-law. 

The Director of Permits and Licenses advised that such a by-law 
could be enforced on either a complaint basis or a door to door 
inspection basis. The latter method would require extensive additional 
staff. Also that such a by-law would not pertain to office buildings, 
commercial buildings, industrial buildings, etc. The Committee's 
opinion was that although it was not in favour of hiring extensive 
additional staff, it wanted this by-law to be enforced. 

The Committee noted that restoration of emergency services 
such as hot water tanks, furnaces, stoves, water and fuel pipes, gas 
service, etc., should be on an emergency forty-eight hour basis. This 
amendment should be made to either the Health By-law or the Lodging 
House By-law. 

RECOMMENDED, 

A. THAT the City Manager's report referred to above be received. 

B. THAT the Minimum Standards By-law be referred to appropriate 
City officials, the City Prosecutor's Office, and other 
interested organizations for comments and report back. 

C. THAT the Director of Permits and Licenses amend the Minimum 
Standards By-law so that costs for alternate accommodation 
while work is being done on one's premises are charged back 
to the owner. 

D. THAT the Director of Permits and Licenses report back on costs 
related t.o enforcing the Minimum Standards By-law on both the 
complaint basis and the door to door inspection basis. 

E. THAT the Director of Legal Services amend the Lodging House 
By-law with respect to requiring that essential services such 
as furnaces, hot water tanks, stoves, water and fuel pipes, 
gas lines, etc., be restored within forty-eight hours. 


2 . Colling/wood United Church 

On March 6, 1975, the Standing Committee of Council on Housing 
and Environment when discussing the Collingwood United Church Senior 
Citizen Project, resolved, 

"THAT the Collingwood United Church prepare design presentations 
for the public meeting of March 20, 1975, outlining the floor 
space ratios as discussed today, and taking into account that 
the Federal Government had recently announced the availability 
of Section 44 subsidies for non-profit and co-operative housing 
and report back to a later meeting of this Committee. 

Representatives of the Collingwood United Church were present this 
day and advised that at the public meeting on March 20, 1975, approx- 
imately 45 people were shown the proposed sixteen-storey , 150 suite 
senior citizen project, to be constructed at School Avenue, and Harold 
Street. Reverend Laing advised that the people reacted very favourably 
to this proposal, and therefore, the project should proceed. 

Mr. LeBlonds, Architect, advised that to make the project economi- 
cally feasible, a sixteen-storey, 150 suite structure would be 
required. This would be equivalent to a floor space ratio of 4.0. 
Such a project would have rental rates of $135.00 for studio suites. 

Mr. Ron Youngberg advised that the Planning Department would 
support a density of approximately 1.8 f.s.r., but would not support 
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a floor space ratio of 4.0, which is a higher density than presently 
exists in the West End. Also that the high purchase price of the land 
could be partially blamed for the expense involved in this project. 

RECOMMENDED, 

A. THAT Collingwood United Church be requested to make formal 
application for rezoning the site being Lots 3-6, Blk. 37, 
D.L. 37, from RM-1 to CD-I for development of a sixteen- 
storey, 150 unit senior citizen housing project. 

B. THAT upon application from Collingwood United Church for 
rezoning the above noted site, the Planning Department be 
instructed to submit comments on design and community 
interests related to this particular project. 


INFORMATION : 

3 . Housing Site at 2nd Avenue and Wallace Street 

The Committee considered a letter from Mr. John Keith-King, 
Architect, requesting to appear before the Committee to discuss a 
housing project on behalf of the Point Grey Housing Co-operative. 

Mr. Keith-King advised that the Point Grey Housing Co-operative 
wanted to develop either adult ground-oriented, or senior citizen 
housing on this site. Mr. K. Emberly, and Mr. S. Donaldson, of the 
Dunbar Village Co-operative also expressed interest in this particular 
housing site. They advised that the Dunbar Village Co-operative was 
interested in helping the community as a whole by providing housing at 
this site. 

Mr. Ron Youngberg of the Planning Department reminded the Committee 
that this site contained 3.44 acres and that Council had yet to make 
a decision with regards to the type of housing, selling price, etc., 
relating to this site. He advised that the Planning Department 
supported both senior citizen and family housing on this site. The 
location in regards to transportation, park, beach, etc., was excellent 
for senior citizen housing. He also noted that it would be suitable 
for family housing with a density of approximately eighteen to twenty 
units per acre. 

The Chairman advised that this site at 2nd and Wallace was being 
held for the development of family housing by the City Housing 
Corporation. 

RESOLVED, 

THAT the above noted delegations be received and further 
consideration of the housing site at 2nd Avenue and Wallace 
Street be discussed in the "In Camera" meeting immediately 
following. 


* * * 

The following was considered "In Camera": 
RECOMMENDATION : 

4 . Housing Site for Public Housing Corporation 

The Committee considered a list of potential housing sites in 
the City of Vancouver submitted by the Housing Planner. 
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It also considered a list of potential housing sites in the 
Downtown Eastside Area submitted by the Downtown Eastside Residents 
Association. These lists are on file in the City Clerk's Office. 

Mr. W. Casson, Director of Housing, G.V.R.D., informed the 
Committee of a two million dollar revolving fund provided to G.V.R.D. 
by the Provincial Government for the development of housing. He 
advised that G.V.R.D. would be willing to assist the City with front 
end costs for the development of housing on the sites at the south 
side of Semlin Drive and the south side of Grandview Highway between 
Penticton and Slocan Streets. 

RECOMMENDED : 

A. THAT the Supervisor of Property and Insurance be instructed 
to report back on the possibility of locating five housing 
sites similar in size to the Oppenheimer I site in the 
Downtown Eastside Area, to an "In Camera" meeting of this 
Committee as soon as possible. 

B. THAT the Chairman acquire more information with regards to 
G.V.R.D. 's offer for start up funds for housing development 
on the sites at the south side of Semlin Drive and the 
south side of Grandview Highway between Penticton and Slocan 
Streets . 

C. THAT the list of potential housing sites submitted by the 
Housing Planner be referred to the Housing Director once he 
commences work with the City. 


The meeting adjourned at approximately 3:55 p.m. 

***** 
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Clause 6 continued 


The architect has advised that the cost of additional work on the 
4th Floor, as reported to Council, was based inadvertently upon 
an early quotation which had been revised by the contractor 
before the report was submitted to Council. The reported price 
should have been $6,000.00 greater. In the meantime the con- 
tractor has proceeded with the work and the City is obligated to 
him in this amount. 

In 1969, Council allocated $61,750.00 as provision for built-in 
items such as shelving, storage units, intercommunication and 
telephone equipment, and miscellaneous items. This allocation 
was based upon a preliminary estimate submitted in order that 
funds could be set aside. The precise requirements were de- 
termined later on a progressive basis and because the facilities 
were required at once orders were placed for many items. It is 
now determined that total expenditure necessary for these items 
will be $54,000.00. 

The City Engineer has recommended that the sum of $6,250.00 be 
provided for connecting the building fire alarm to the municipal 
system, lamps for the 4th Floor, and relocation of intercommuni- 
cation equipment for the Law and Propertv Offices. 

Authorization is requested for the following necessary expendi- 
tures: 


Addition to General Contract $ 13,200.00 

Addition to Architects' fees 1,850.00 

Addition to contract for work on 4th Floor 6,000.00 

Built-in equipment, etc. 54,000.00 

Public area furniture 4,800.00 

Electrical items 6 , 250 . 00 

$ 86,100.00 

From this total should be deducted the 
sum already allocated for built-in equip- 
ment as referred to in fourth paragraph 61,750.00 

Additional Funds Required $ 24,350.00 


The Comptroller of Accounts advises that funds are available in 
Contingency Reserve to meet the additional $24,350 required to 
complete the City Hall East Wing. 

It is recommended: 

(a) That this report be approved. 

(b) That an additional amount of $24,350 be 
provided from Contingency Reserve for 
these additional expenditures." 

Your Board RECOMMENDS that the recommendation of the Building Inspector 
be approved. 


* * * * * 


FOR ADOPTION SEE PAGE(S). Jlil 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


April 10, 1975 


A meeting of the Standing Committee of Council on Community- 
Services was held in the No. 1 Committee Room, third floor, City- 
Hall on Thursday, April 10, 1975 at approximately 3:30 p.m. 

PRESENT ; Alderman Rankin, Chairman 

Alderman Boyce 
Alderman Marzari 
Alderman Sweeney 
Aldennan Volrich 

CLERK: H. Dickson 


RECOMMENDATION 


1. Neighbourhood Pub - 1403 Commercial Drive - 
Petition Plebiscite Resxilt 


Council on December 10, 1974 passed the following motion: 

"THAT the application of Mr. Victor Maglio for a neigh- 
bourhood pub at 1403 Commercial Drive be approved in 
principle subject to the City conducting a referendum 
of the residents and merchants in a four block area 
surrounding 1403 Commercial Drive, the cost of such 
referendum to be borne by the applicant, Mr. Maglio. 

FURTHER THAT the applicant must comply with all applicable 
City legislation." 

The Committee had before it for consideration a report, dated 
March 25, 1975, from the City Clerk (circulated) advising that of 
2,335 ballots issued, 1,323 or 56.6^ were returned. 

The vote was 7^0 or 59.6^ in favour of the pub and 529 or 
40.4/^ opposed. Fourteen iDallots were rejected. 

The petition plebiscite failed, therefore, not having received 
at least the 60^ majority in favour as laid down by Council resolu- 
tion of February 25, 1975. 

During discussion the Committee noted it has no choice in 
the matter; that Council's policy is that a majority of 60^ is required 
for approval and a significant number of persons in the immediate ' 
vicinity of 1403 Commercial Drive are opposed to a neighbourhood 
pub at this location. 

The applicant, Mr. Victor Maglio, claimed that residents of 
an apartment building in the 1400 Block Commercial Drive were 
missed in the enumeration, did not receive ballots, and did not 
have an opportunity to vote. 

The City Clerk pointed out, however, that a subsequent 
canvass picked up these residents and they were issued ballots 
and had an opportunity to vote. 


Cont'd 
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Clause #1 continued ; 

Following discussion it was 

RECOMMENDED 

THAT the application of Mr. Victor Maglio to operate 
a neighbourhood pub at 1403 Commercial Drive not be 
approved. 


INFORMATION 


2 . Vancouver Native Indian Friendship Centre 

The Community Services Committee, at its meeting of March 6, 
1975 » after hearing a delegation from the Native Indian Friendship 
Centre, resolved: 

"THAT the Supervisor of Property and Insurance and 
the Director of Social Planning examine the request 
of the Vancouver Indian Friendship Centre for City 
land and report back to the Community Services 
Committee. " 

The Committee had before it for consideration a report from 
the City Manager dated March 17, 1975 (circulated) in which the 
Supervisor of Property and Insurance reported on eight pieces of 
City owned land in the Downtown Eastside area. 

A representative of the Social Planning Department, in a 
verbal report on the matter, stated Social Planning favours the 
Native Indian Friendship Centre's plans to relocate to an area 
frequented by larger numbers of native people than the Centre's 
present site on 1855 Vine Street. Social Planning feels the 
Centre offers good services but shoiild address itself more to 
problems of housing, employment and integration. 

Mrs. Marg Cantryn of the Indian Friendship Centre explained 
the Centre's activities in these areas of endeavour. 

The Indian Friendship Centre expects to raise up to one million 
dollars for construction of a new Friendship Centre. 

During consideration of the Manager's report the Committee 
noted that only two sites are actually available; (l) W/S Hawks 
Street between Prior and Malkin Streets, and (2) E/S Raymur Avenue 
between Williams Street and Malkin Avenue. 

Site No. 1 however, has been committed to Strathcona Property 
Owners' and Tenants' Association (S.P.O.T.A.) for a greenhouse but 
this is subject to S.P.O.T.A. acquiring Federal funding for con- 
struction of its project. 

The Committee noted it is unaware of whether S.P.O.T.A. will 
definitely acquire the Federal funding. 

Site No. 2 is now leased to an industry but it may become 
available December 31j 1975 • 

It was suggested land at the north-west corner of 1st Avenue 
and Clark may be available but the Indian Centre delegation replied 
it is too far from the area in which they wish to locate. 

The suggestion was made that the Friendship Centre representa- 
tives should meet with S.P.O.T.A. and other Strathcona organizations 
to explore the possibility of joint use of Site No. 1. 


Cont ' d 
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Clause #2 continued : 

The Committee inquired whether the present industrial tenant 
on Site No. 2 has first right of refusal when his current lease 
expires at the end of 1975 • 

Discussion then shifted to the financial side of the matter, 
it being noted Council does have guidelines for leasing land to 
non-profit societies and a precedent may have been set by Council's 
recent decision to sell land to the Italian Folk Society for 
$100,000 per acre less site preparation costs. It was also noted 
that special arrangements were made for a site for the Community 
Music School. 

However, the Chairman noted other ethnic groups do have the 
economic base to raise capital themselves whereas native people 
do not . 

The Committee considered offering land to the Indian Friendship 
Centre for one dollar per year lease but concluded it should await 
further information on the sites available prior to recommending a 
price. 

Following discussion it was 
RESOLVED 

A. That the Supervisor of Property and Insurance report 
back to the Community Services Committee on Site No. 2 
(E/S Raymur Avenue between Williams Street and Malkin 
Avenue) such report to include whether the present tenant 
has first right of refusal when the lease expires 
December 31, 1975; what improvements presently occupy 
this site, and the cost of removing those improvements; 
the report to also include a list of current rates on 
leases of City land to non-profit organizations; 

B. The Director of Social Planning to arrange a meeting 
between the Indian Friendship Centre and S.P.O.T.A. 
to consider the feasibility of their joint use of 
Site No. 1 (W/S Hawks Street between Prior and Malkin 
Streets) and report back to the Community Services 
Committee; such report to also include whether S.P.O.T.A. 
will receive the necessary Federal funding for its 
greenhouse project on this property; 

C. The Director of Planning to examine Sites No. 1 and 

No. 2 and report back to the Commiinity Services Committee 
on the appropriateness of these sites for a new Indian 
Friendship Centre as proposed in their brief of 
March 6, 1975 (circulated). 

RECOMMENDATION 

3. Application for Civic Grant: Grandview Youth 
Recreation Program (Cedar Cottage-Kensington 
Youth Services Committee) 

The Community Services Committee at its meeting of January 30, 
1975 passed the following resolution: 

"THAT the application of Cedar Cottage-Kensington Youth 
Services Committee for City funding of the youth recrea- 
tion program be deferred to the Community Services meeting 
of Thursday, February 27, 1975 and the Social Planning 
Department be requested to provide an evaluation of the 
program for placement on the agenda of the Community 
Services meeting of Thursday, February 27, 1975." 


Cont'd . . . 
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Clause #3 continued; 


The Committee had before it for consideration a report, dated 
April S, 1975 » from the City Manager (circulated) in which the 
Director of Social Planning recommends a grant of $lS,110.40 to 
this organization. 

During consideration of this matter a representative of the 
Cedar Cottage-Kensington Youth Services Committee stated it is 
not satisfied with the recommended amount of the grant; that a 
further $5,300 is required to serve children at Lord Selkirk 
School, the largest elementary school in the area. 

A representative of the Social Planning Department suggested 
that any additional sums beyond the recommended grant shoiild be 
cost-shared with the School Board. 

It was noted this program may be the only recreational pro- 
gram directly funded by the City. 

Following discussion it was 

RECOMMENDED 

A. Vancouver City Council approve a grant of $23,410 to 
the Grandview Youth Recreation Program for the period 
April 1, 1975 to March 31, 1976, to allow the Program 
to continue operating at its present level. 

B. That the grant be paid to the Board of Parks and 
Recreation which will administer the grant, subject 
to written confirmation by the Superintendent that 
only the actual cost of fringe benefits to employees 
of the Program (estimated at 6^ of total salaries, 
or $945 .60; be charged against the Program's budget. 

C. Payment of the City grant be subject to the condition 
that the program be evaluated quarterly to the satis- 
faction of the Director of Social Planning. 

D. That the School Board be asked to contribute financially 
to this program. 

(Alderman Volrich is recorded as voting against the above 
recommendations. ) 


The meeting adjourned at approximately 4:55 p.m. 


FOR COUNCIL ACTION SEE PAGE(S)s:^..-.!.^^ 
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A meeting of the Standing Committee of Council on Planning & Development 
was held on Thursday, April 10, 1975 > in the No.l Committee Room, third 
floor. City Hall, at approximately 7:35 p.m. 

PRESENT: Alderman Bowers, Chaiman 
Mayor Phillips 

Aldermen Bird, Cowie, Harcourt & Kennedy 

ALSO 

PRESENT: Aldermen Boyce & Sweeney 
CLERK: M. Cross 


RECOMMENDATION 


Downtown Zoning, West End Zoning, Central Area Planning 
and A Development Control Process ; 

In a report dated April 3, 1975, the City Manager submitted a 
dossier of general reports from the Director of Planning on 
the above subjects. This dossier is on file in the City 
Clerk's office. 

The Chairman had submitted a proposed agenda. The Committee agreed 
to follow the order listed by the Chairman when discussing the 
reports. 

A. USING THE 'OFFICIAL DEVELOPMENT PLAN' FOR PLANNING PURPOSES 

Mr. Spaxman, Director of Planning, outlined the reasons for 
choosing the Official Development Plan form of zoning for the 
Downtown and West End. Existing zoning by-laws tend to be 
negative documents describing the limit beyond which development 
may not be built. The following innovations have been intro- 
duced to overcome some of the limitations of negative by-laws: 

(i) The introduction of "conditional" uses: i.e. uses which, 
under the right circumstances, may be acceptable. 

(ii) The introduction of "bonus" elements: i.e. attempts to 
provide incentives into an inherently inflexible system. 

(iii) The introduction of discretion (which is permitted under 
the City Charter) in those sections where \mcertainty 
exists as to what the limits should be: i.e. height. 

(iv) The introduction of a minimum "outright" density and 
height limit with discretion to apply beyond those 
minimums. 

The Official Development Plan will set out what the City would 
like to see in the Downtown and the West End. In order to 
achieve City objectives, some discretionary authority is required 
and the Official Development Plan would provide the best oppo3>- 
tunity to set out the standards of discretion. The zoning by-law; 
for the Downtown and the West End would contain both regulatory 
controls and policy guidelines and would consist of three docu- 
ments : 

- The Legal attachment to the Zoning and Development 
By-law No. 3575 

- The Official Development Plan which contains regulations 
for land use, density, height, an4 ether mothers mfin as 
policy. 

- Design Guidelines. 

RECOMMENDED 

THAT the Official Development Plan be accepted in princiDle 
as the approach used for development control. 

^^t'^t"' "''"'^ ^■"■""'"'^ - against the 
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B. DEVELOPMENT CONTROL PROCESS FOR THE CENTRAL AREA 

On December 17, 1974, City Council approved the formation 
of a Development Permit Board to adjudicate on other than 
minor development permit applications in the Downtown 
Peninsula, including the West End, the Waterfront and the 
North Side of False Creek. It is now proposed to include 
Gastown, Chinatown, South Side of False Creek and Central 
Broadway. 

Mr. Spaxman described the steps in the proposed Development 
Control Procedures (copy circulated) which would reduce the 
total processing time of development permit applications 
and allow development proposals to become public knowledge 
at a preliminary discussion stage. 

Mr. Spaxman advised that he had received a letter from the 
Architectural Institute of B. C. indicating that the 
Chairman of the Urban Design Panel or his designate should 
be a member of the Development Permit Board. 

The Committee discussed the proposed Development Control 
Process, quoted below, and recommended several amendments. 


GENERAL OPERATION 


MEMBERSHIP 


ADVISORY MEMBERS 


Director of Planning (or Deputy) 

Director of Social Planning (or alternate) 

City Engineer (or Deputy) 

2 appointeees from the Development Industries 
2 appointees from the Development Professions 
2 appointees from the General Public 


Only the three City Officials may vote on a 
decision of the Board. This results from 
the legal aspects of the City Charter. 

(See Meeting Procedure - developed because of 
present legal constraints). 


COMMITTEE AMENDMENT 


kdvl&o^y Mzmbn^Li - Two appolntzQ.i> i^om tkz 
duvzlopmznt pn.o iz&6loni, , one. o^ thzm to be 
a d(L6lQnatt o{^ the, IJn.ban design Panzl. 

{Hayo^ ?hllllpi> and Mdzfiman CoMle opposed). 


APPOINTMENT OF 
ADVISORY MEMBERS 


Profess ions 


I n dus t ry 


Nominations would be solicited by the City 
Clerk from each group for selection and 
appointment by City Council: 

- Architectural Institute of B. C. 

- B. C. Society of Landscape Architects 

- Association of Professional Engineers 

- Planning Institute of B. C. 

- Amalgamated Construction Association of B. 

- Urban Development Institute 

- Vancouver Real Estate Board 

- Building Construction Trades Council 

- Board of Trade 

- Building Owners and Managers Associations 

- Downtown Business Association 


General Public 


TERM OF OFFICE 


- Community Planning Association 

- Vancouver and District Labour Council 

- Community Arts Council 

- Junior League of Vancouver 

- Any other nominations from the General 

Public at lurgsi or ramig^t^ fiotti olhet 

groups or associations for inclusion. 
For Advisory Members: 


1 each of the 
initially, and 
thereafter 
1 each of the 


categories - 1 year 
year appointments 


3 categories - 2 years 


Clauso No. 1(B) continued 


CHAIRMAN AND . v , , k„ 

DEPUTY CHAIRMAN The Chairman and Deputy Chairman shall be eiectea 

annually from and by the Board and the Advisory 

Board membe rs . 

COMMITTEE AMENVHEUT 

Thz Vln.(L(iton. oi Planning 6hall bz tha Chalfiman. 


TIME « PLACE 

OF MEETING Day: Mondays at either 2:00 p.m. or 7:30 p.m. 

Frequency: every two weeks initially. 

Place: No. 1 Committee Room at City Hall. 

Monday afternoon or Monday evening meetings are 
put forward as alternatives. For some members 

of senior staff Monday evening poses some 
difficulty. No other evening is free of other 
Civic meetings. Conversely, afternoon meetings 
may impose a restriction on membership for the 
appointees. From the standpoint of the general 
public an evening meeting may provide greater 
opportunities for participation. 

It is recommended that the actual time of the 
meeting be determined by the Board members 
(both Official and Advisory). 


AREA OF RESPONSIB- 
ILITY Initially Development Permit Applications will 

be considered for: 

Central Area of Vancouver 


1 . Downtown 

2. West End 

3. Central Waterfront (Burrard Inlet) 

4. Gastown 

5. Chinatown 

6. False Creek - North and South Sides 

"7. Central Broadway (Cypress to Yukon Streets) 


MEETING AGENDA A meeting agenda will beprepared and circulated 

to Board members before the meeting. The agenda 
will include three categories of development 
permit applications as follows: 

(i) New applications received since the previous 
meeting but for which processing is incomp- 
lete. Through the provision of this list 
any number will be aware of, and able to 
influence the work of processing a develop- 
ment permit application. 

(ii) Development permit app 1 i c at i ons wh i ch have 
been assessed as "minor" (outright) and 
which have therefore been approved (or 
refused) by the Director of Planning. It 
is noted that a "minor" development permit 
application can be appealed j/i tho no/i/uij 
manner as described in Section 5 oi Kilo 
report . 


(lii) Applications on which a decision by the ' 
Board is required. Summary Infofinat I o/i on 
these permit applications, with recommend- 
ations, will be circulated to Board members 
together with the Agenda. 

filoLjETNi"'' Jy^'he'DevH' ^^"fl ^PP^^^^^^^" ^^V be referred 

by the Development Permit Board to City Council. 

(a) for information and/or advice where the 
development proposed is of particular 
significance; 


(b) for consideration where significant differences 
ot opinion have arisen among members. 

(c) for consideration where the Board is of 
contrary opinion to th*- r.. . ■ 
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Clause No. 1(B) continued 

COMMITTEE AMENDMENT 

(b) do A coyuldzAatlon whz^z -in thz opinion o^ 
tkz tkitz voting mzmbd^i, than^z li> a. ,i,lQnli- 
Icant dliizfizncz opinion. 

(c) dtlztz [Mdzfiman ComIz against tkli, dzlztlon 


MEETING PROCEDURE Arising from present legal restraints relative 

to the City Charter, the actual procedure of the 
Development Permit Board meeting would be as 
f o 1 lows : 


(a) Dealing with all applications in open meeting, 
including participation by the public and 
applicants; together with full discussion and 
advice from the 6 appointed advisory members. 

(b) Following a short recess, the 3 official 
members would reconvene as the Development 
Permit Board - in open meeting - and each 
would vote and make their decision on each 
app 1 i c at i on . 

The Director of Planning would be tlie Chair- 
man of this .Official Development Permit Board. 

This second Meeting, while in public, would 
be without participation fern the Advisory 
members or others present. 


POSSIBLE CHARTER Recognizing the existing legal restraints on 
AMENDMENT membership of the Development Permit Board; 

and so that the Advisory members can 
participate and be voting members of the Board; 
the City Council may wish to now instruct the 
Director of Legal Services to seek at. an 
appropriate time, a Charter Amendment to permit 
Development Permit Board members to be other 
than City officials. 


COMMITTEE AMEMVMEMT 

That thl6 4>zctlon bt dzlztzd. 

PUBLIC INVOLVEMENT 
ADVERTISEMENT OF 

AGENDA A display advertisement will be placed in the Sun 

and the Province newspapers advising of items to 
be considered at the next meeting of the Develop- 
ment Permit Board. 


COMMITTEE AME^fPME^/T 
Vzlzto. thz Mofid 'display'. 

ADDITIONAL PUBLIC Where, in the opinion of the Director of Planning 
NOTIFICATION or the Development Permit Board, it is in the 

public interest, an applicant may be required to: 

(i) display a notice of intent upon the site"; or 

(ii) place a special display advertisement in 
the daily newspapers; or 

(iii) instruct the secretary to notify property 
owners, tenants and/or others in the 
surrounding area; or 

(iv) any combination of the above. 

The cost of such special information will be paid 
by the applicant. Display notices and/or display 
advertisements should be based upon a standard 
format. Details of this format will be prepared, 
and, in the case of display notices will be 
in accordance with the Sign By-law. 
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COMMITTEE AMENOMEWT 


Wfie/Le, in thd opinion, oi thz Vi^&cto^ oi Planning 
Oft tkz Vzvzlopme.nt Vzfimit Eoafid, it ii> in the. 
pubtic int<L)tt&t 

[i] tkz applicant to display a notice, oi 
inttnt upon the, i>itz; 


[ii] dtlztz; 

[Hi] the. BoaAd Mould in^tfiact iti, cltnk to 
notify pnopzfity owncni) , ttnanti and/ on. 
othzfi6 in the. 6aKfL0Linding afie.a; oh. place. 
adve.fitii>zme.nti, in the, nzMi^papzu ; 


[iv] any combination o£ the. above.. 

The. coAt oi 6u.ch 6pe.cial inion.mation will be 
paid by thz applicant. Hoticti, and/ on. ad- 
ve.n.ti-i,e,mcnt6 should be. ba^zd upon a 6tandan.d 
lofimat. Vztail6 o{, thii> iofimat Mill be. 
pKzpaKzd and notices oi intznt displayed on 
6itz Mill be in accordance Mith the. Sign By-laM. 


PERMIT SELECTION 


NEED FOR SELECTION In order to ensure efficient handling of all 

development permit applications, it is necessary 
to have a selection procedure. Many applications 
such as: 


- minor changes of use 

- minor additions 

- buildings or uses of a temporary or non- 
controversial nature 

- buildings or uses which are not subject to 
■special consideration in terms of Design 

or Area Guidelines in the relevant Zoning By-law 
or Official Development Plan 


can be dealt with without reference to the 
Development Permit Board. As noted earlier all 
minor (outright) permit application decisions 
will be reported to the Development Permit Board 
for information. 


SELECTION BY It is proposed that the selection between 

DIRECTOR OF major (additional) and minor (outright) permit 

PLANNING applications be made by the Director of Planning. 

The Director of Planning will have the authority 
to approve or refuse the minor permit applications. 
The selection will normally be done by the 
Development Permit Co-ordinator, who may request 
specific advice from the individual Board members. 


COMMITTEE AHEMVUENT 

Changz [additional] to [conditional] , 

SELECTION METHOD The selection between major and minor permit 

applications depends in part upon a subjective 
judgment on the part of Civic staff. A consider- 
able amount of this type of discretion has been 
made for many years. It occurs particularly with 
respect to referrals to various existing Advisory 
Boards . 


Experience, over time, with the operation of the 
Development Permit Board should lead to an 
acceptable understanding. 

CRITERIA FOR Selection of permit applications for referral to 

SELECTION the Development Permit Board will be based upon 

cri teri a s uch as : 

- whether the building (or use) would, if built, 
have a significant affect on the established 
character of the immediate environment. 
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- whether due to the nature of the proposed use 
or buildings, traffic implications could arise 
that would significantly affect the general 
environment. 

- whether the height or density of the proposed 
building is in keeping with the general building 
height proposed in its immediate environment. 

- whether there are significant buildings of 
heritage merit on the site or in the surrounding 
area that could be adversely affected if the 
proposed building (or use) were to be built. 

- whether, the design is acceptable or would 
adversely affect public amenity; in this regard 
the Director of Planning would take into 
account advice from the Urban Design Panel. 

- whether special public amenities, which could 
be provided in the proposed building (or use), 
can be identified and for which a particular 
bonus or other . advant age could be achieved. 

- whether any public policy objectives, whether 
established or potential (such as future transit 
locations, open space needs), would be affected 
if the proposed building (or use) were allowed. 

Experience would determine the adequacy of these 
suggested criteria. They would be amended or 
expanded as experience is obtained. 


APPEAL PROCEDURE 


APPEAL PROCEDURE The appeal procedures would be as provided for in 

the Vancouver Charter. 

Appeals would be to the "Board of Variance" and are 
normally filed at two particular occasions in the 
processing system: 

(a) Following a decision of the Director of 
Planning or Development Permit Board. 

(b) Following the actual issuance of a Development 
Permit (or refusal thereof). 

All Appeals may be on approvals, refusals, 
conditions of approval, relief from some aspect 
of the By-law. 

Appeals may be by Applicants or others. 

The Board of Variance normally meets every two 
weeks and with a week deadline to enable an agenda 
to be published - the time involvement for an appeal 
can vary from one week to two weeks depending on 
the date of filing for an appeal. 

The hearing of an appeal is usually completed in 
one meeting unless there is a request for 
adjournment or the Board wish to notify certain 
property owners - in which case the appeal is 
deferred for one meeting. 

It is noted that many "minor" permit applications 
will be approved or refused without consideration 
by the Development Permit Board. In the event 
that such a minor permit application is appealed 
it will be referred directly to the Board of 
Variance. The Development Permit Board will be 
provided with information on such appeals in the 
normal manner, 

DEVELOPMENT PERMIT FEES 

It is noted that the fees to be basically charged 
for all development permit applicationf are under 
active review by the Director of Finance in 
consultation with other affected City Departments. 

Recommendations on Additional fees; charges for 
preliminary applications; extensions, etc., will 
be reported separately through the Director of 
Finance, in consultation with the Director of 
Permits and Licences; the Director of Planning; 
for consideration of Council. 


JUL 2 1 1970 ■>^^ 3 

Board of Administration, July 17, 1970 (FIRE - 


FIRE AND TRAFFIC MATTERS 


RECOMMENDATION: 


1. Additional Money for Apparatus Repairs 

The Fire Chief reports as follows : 

"During the first five months of 1970, 4 unpredictable 
breakdowns of apparatus have occurred. The repairs 
necessary to return these vehicles to service cost 
$8,965. 

In addition, our 1970 budget provided for the modifi- 
cation of an aerial ladder at an estimated cost of 
$3,000. Additional repairs were necessary and the 
total charge by the City Engineer was $5,920 or $2,920 
over the original estimate. 

The 1970 budget provided for normal operations and 3 
major overhauls, one of which has now been done because 
of total breakdowns. These additional expenses and 
normal operations have now used the total budgeted 
amount . 

The Fire Chief requests that $11,885 be transferred 
from contigency reserve to the Fire Department's 
Account 7524/235 - Repairs and Operation of Apparatus, 
to provide funds for the remainder of the year. This 
amount does not provide for the overhaul of the 2 
additional vehicles originally budgeted for and if 
emergency repairs are required before the year end, a 
further request of approximately $4,000 will be made. 

RECOMMENDED: That the Fire Chief's report be approved 
and $11,885 be transferred from contingency reserve to 
7524/235 - Repairs and Operation of Apparatus Account. 

The Comptroller of Accounts advises that the necessary 
fionds are available in contingency reserve. 

Your Board 

RECOMMENDS the foregoing recommendation of the Fire Chief 
be approved. 


2. Appointment of Officer, Fire Marshal Act 

The Corporation Coionsel reports as follows: 

"On July 7, 1964 and November 1, 1966, Council passed 
a formal resolution on the recommendation of the Fire 
Chief, naming certain members of the Fire Department 
as 'Officers' for the purpose of Part II of the Fire 
Marshal Act. 

Due to changes in the Department, the Fire Chief, 
Vancouver Fire Department, has requested me to secure 
Council authorization for the appointment of the 
following officer pursuant to the provisions of clause 
(a) of subsection (1) of Section 30 of the 'Fire 
Marshal Act', R.S.B.C., I960, Chapter 148: 

Fire Warden Donald Salter Badge No. 961" 


Cont/d. 
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STAFF 


BOARD MEMBERS 


SECRETARIAL 


The Directors of Planning and of Social Planning 
and the City Engineer, or their deputies, are 
members of the Development Permit Board. 

The office of the City Clerk will provide 
secretarial service to the Development Permit 
Board for the purpose of keeping minutes and 
such other requests as may be made or have already 
been described . 


COMMITTEE AMEWPMEWT 


Szcn.e.taA.-Lal ^kou.ld fitad kdmlnli. tn.a.tl\i z i>ta.ii. 
Thz. oiilcz oi thz City Cldfik Mill pfiovldd 
ddmlnl^ th-dtlv Q. a.i>ili>taYict to tkz Vtv tlopmdnt 
Pz^mlt Boa^d ion. tkz pufipoi>z oi k&zplng mlnutzi 
and i>u(ik otkzfi n.zquiZ&ti> may bz madz on. kavz 
alfizady bzzn dzi>cA.lbzd. 


STAFF COMMITTEE It has been the practice for many years for an 

inter-departmental staff committee to meet 
weekly to consider development permit applications. 
Departments regularly represented are: 

P 1 anning 

Permitis and Licences 

Engineering 

Health 


These departments are most directly affected in 
the Development Control Procedure. 


The Director of Social Planning should now 
also be permanently represented on this 
Committee . 


DEVELOPMENT PERMIT The role of the Planning Department staff Develop- 
CO-ORDINATOR ment Permit Co-ordinator is seen to include the 

following: 

(i) to ensure that information provided in any 
preliminary or complete Development Permit 
application is adequate. 

(ii) to ensure that the views of all affected 
Civic departments and the opinion of any 
Advisory Bodies have been obtained. 


(iii) to co-ordinate the information to be 

forwarded to the Development Permit Board 
including the preparation of the necessary 
"summary" reports on all major (conditional) 
proposals . 

(iv) to facilitate the involvement of interested 
members of the Board in the development 
control process on particular permit 
appl i cat ions . 

(v) to carry out such additional tasks as may be 
requested by the Development Permit Board. 

SUPPORT STAFF Several Civic departments already provide staff 

support. Most of the work is and will continue 
to be in the hands of the Planning Department and 
the Department of Permits and Licences. However, 
the City Clerk's office will assume responsibility 
for the s e ere t ar i a 1 / commi 1 1 e e clerk servicing of 
the Development Permit Board. 


Experience over the past few months has shown 
the need for considerable planning department 
staff time in analysing and assisting applicants 
with preliminary enquiries or applications in 
the Downtown Study Area. 

Existing urban design staff together with other 
Central Area Staff will continue to be involved 
in the application process - particularly at the 
"concept" or "preliminary" stages. 

The actual amount of work that will develop under 
the new procedures - including the expanded area 
cannot be determihed with accuracy. 
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Clause No. 1(B) continued 


TIMING 


Because of many different factors, the time required to process .jnd 
complete applications is not completely within Planning staff control. 

Factors affecting the processing time include: 

- lack of adequate information from applicant 
at time of submission of application 

- delays by the applicant in submitting further 
requested information 


- inadequate drawings from applicant 

- lack of sufficient research and enquiry by 
applicant, from City Departments, before 
application is submitted 

- time constraints in inter-departmental actions 
and needed clearances: 

i.e. traffic concerns by City Engineering Department 
as related to a particular site; 

- problems relating to requested closure of an 
existing City lane by City Engineering Departmenf, 

- possible planning conflicts between development proposals 
and civic needs: 

i.e. - GVRD growth requirements; 

- possible public use needs; 

- possible street widening; lane requirements; etc. 

- public involvement: 

i.e. submissions direct to City Counc i I on a particular 
development proposal; 

- submissions to the Development Permit Board neces- 
sitating deferrals of application for further con- 
sideration by applicant, deferral of application for 
further public response, deferral of application for 
Consultation with City Council. 

- consideration/consultation with other local area planning 
boards or advisory groups: 

i.e. Chinatown Historic Area Planning Committee; 
Urban Design concerns 

- consideration by Design Panel where design is 
quest ioned. 


However, many Oipp I i cat ions can be processed expeditiously, whpfliui- in the 
"minor" category and subject to direct considerjt ion by tho Diroctor of 
Planning or other than minor and needing to be processed through tho 
Development Permit Board . 


Time required for processing The attached diagram indicates that 

and issuing "minor" type many of thei.e applications can be pro- 

app I icat ions ■ ccssed, completed and issued from five 

to ten working days. 


Other than "minor " Without delays occurring for pi-eviously 

stated . f fi jsons , a "preliminary" or 
"compleu;" application can be procoosod, 
and a decision mnde (but not in'.lu'liiK/ 
issue of pormM) frcyri 15 workffc^/ il>i/', 
onward. 


« 


bllriq takenlor ill"' ^i'""'"^ Deparlment would monitor tho time 

'lro%lT,: cTtVSanagfr?'"'"^ °^ ^pplicatioos, and report to City Council 


standing Committee of Council on Planning & Development 

April 10, 1975 -* 

It will be recommended that an existing temporary 
Planner 1 position continue to be retained for th 
next few months pending a further review of the 
Development Permit Board operation. 


COMMITTEE AMEMPMEMT 

Tkt qvi(Li>tloyi ddmlnli, tfiatlv t a6i,i6tanct and 
6uppo/it i>tciii loK. the. Ve,v2.lopmznt Vzfimlt Boa/td 
to b<i Kdizn-fizd to the. City Hanagz/i io^ fizpofit 
back to thz CommZttzt. 


DEVELOPMENT PERMIT APPLICATIONS 


ADVISORY SLRVICf: 


Advice will ho av;iilablr from the City Pl:inninp. 
Department on basic development criteria without payment 
of additional fees. 

There would be little or no plan examination: wlicrc 
appropriate the enquirer would be advised to discuss 
direct with other City departments matters such as 
lane closures. Building By-law matters, etc. 


PRELIMINARY OR 
COMPLETi; 


A development permit application can be filed in either 
"preliminary" or "complete" form but only one applica- 
tion would be needed. 


The number of sets of drawings rc(nilrrd at the rime of 
submj:;sion of nnv (preliminary or complete) apjil iv.it n^n 
will be increased from 3 to 4. 


I'RtLIMINARY A prr-I imi nary ajipl i cat ion will Ikivi- sufficiciit infoiinalion 

APPLICATIONS to identify the general intent of the dcvelojimcnt projiosals. 

The Director of Planning may request additional information 

and drawings. 

"Preliminary" ap]>l i cations will require payment of a fee. 

Preliminar)- applications would be processed in the same wa\- 
as complete applications. The Development Permit Board 
would either - 

(aj advise applicant of changes necessary before any pre- 
liminary approvals could be considered; 

(b) advise applicant of basic approval of scheme and what 
information must be submitted before final consideration 
can be given; 

(c) refuse application" for reasons stated. 

Up to a 6-month maximum time period may be granted 
by the Board to submit information, drawings, etc. to 
finalize such a preliminary development permit 
application . 

Unless previously finalized, any development permit 
application shall be void 12 months from date of 
application. 

The Director of Planning may grant an extension of these 
expiry times - for one occasion for a maximum period of 
6 months - on payment of an additional fee. 


COMPLLTH , The Director of Planning and/or the Development Permit Board 

APPLICATIONS may request additional information or drawings. 

A complete application will either be considered by the 
Director of Planning (if minor) or the Development Permit 
Board . 

The application may be 
(a) Approved 

fb) Approved subject to certain conditions bcinp. first 
complied with before Permit can be issued 

(c) Refused - for reasons stated. 

The same expiry dates and 6-month extension options 
apply for "complete" applications as for 
"preliminary" applications. 

An applicant may be required to provide information on site 
construction methods, i.e. dcsipn and location of hoardini-"! 
pcdosirian viewing facilities; such inform.-,t ion to be o 
satisfaction of the Director of Planning. 
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April 10, 1975 
Clause No. 1(B) (continued) 

FURTHER REVIEW 


10 


It is proposed that the Director of Planning 
submit to City Council a review of the operation 
of the procedures; including the Development 
Permit Board - initially after a six month period, 

The review to contain the views also of the 
Director of Social Planning, City Engineer, 
Development Permit Staff Committee and the 
Development Permit Board's Advisory members. 


After discussion the Committee 
RECOMMENDED 

THAT the Development Control Process be approved in 
principle subject to the foregoing amendments, and referred 
back to officials for final technical/legal drafting and 
submission to a Public Hearing. 

C. THE CENTRAL AREA PROGRAM 

Mr. Spaxraan advised that the Central Area of Vancouver consists 
of six commonly recognized parts: Downtown, West End, Downtown 
Eastside, Central Waterfront, False Creek and Central Broadway. 
One of the major objectives of the Central Area Division is to 
provide effective co-ordination of the many development aspects 
i.e. transportation and development control procedures. 

In his report the Director of Planning lists the 1975 Program 
and the existing staff to be assigned to the Central Area. 
The report indicates the urgency to accommodate the Central 
Area Division in the area of the annex to be vacated by 
another department rather than separate offices. The Director 
of Planning recommended 

(i) the Central Area Division of the Planning Department 
be formally recognized; 

(ii) the program for the Central Area as outlined in this 
report be approved in principle; 

(iii) the position of Assistant Director - Civic Development 
be renamed to Assistant Director - Central Area, and 
that a classification review of this position be 
referred to the Director of Personnel Services; and 

(iv) the City Manager be requested to give priority to the 
use of additional space in the City Hall annex for 
Central Area staff now in temporary accommodation at 
456 West Broadway and 1020 Nelson Street. 

After discussion the Committee 

RECOMMENDED 

THAT Recommendation (i) of the Director of Planning be 
approved and that Recommendations (ii) to (iv) be referred 
to the City Manager. 


The meeting adjourned at approximately 10:15 p.m. 

FOR COUNCIL ACTION SEE ?liGl{S)...^/£. 
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REPORT TO COUNCIL 


CLIENTS' COMMITTEE RE SPACE 
REQUIREMENTS OF VANCOUVER POLICE DEPARTMENT 

April 15, 1975 

A meeting of the Clients' Committee re Space Requirements of 
Vancouver Police Department was held in the City Manager's Board 
Room, third floor, City Hall on Tuesday, April 15, 1975 at 
approximately 10:30 a.m. 

PRESENT: Alderman Bowers, Chairman 
Alderman Rankin 
Mr, Lorne Ryan, City Manager 
Mr. J. McLean, Administrative Analyst 
Mr. A. Langley, Assistant Director l/C of 
Construction and Maintenance Division 
of Permits and Licenses Department 
Mr. P. Skrimshire, Construction Co-ordinator 
of Construction and Maintenance Division 
of Permits and Licenses Department 
Deputy Chief Constable T. Dixon 
Deputy Chief Constable T. F. Stokes 
Police Inspector T. Lister 
Mr. B. Cohen, Representative, 

Vancouver Municipal Police Board 

ALSO PRESENT : Mr. C. E. Carlson, Mr. R. F. Harrison, 

Harrison/Kiss, Architects 

CLERK: H. Dickson 


The Clients' Committee had before it for consideration a 
report, "Public Safety Building - a Study of Office, Gymnasium, 
and Parking Requirements" dated February 21, 1975 from Harrison/ 
Kiss Architects. 

Discussion opened with the observation that Council has 
instructed the Director of Planning to make application for a 
new CD-I Zoning in this area of the City which, once finally 
adopted, would make the Public Safety Building, City Morgue, 
No. 1 Firehall and Courts Building non-conforming uses. 

If they remain non-conforming Coiincil could not authorize 
alterations or additions to these structures without contravening 
its own Zoning By-law. Council should therefore exempt these 
buildings from provisions of the proposed CD-I Zoning to permit 
any renovations or alterations. 

Addressing their report the Architects explained they have 
been unable within the confines of the existing Public Safety 
Building to provide the necessary square footage of space recommended 
in 1974 following a study by Graham, Brawn and Associates. 

Since the Graham-Brawn study the Police Department has 
requested an additional 322 men of which Coiincil has agreed to 120. 

The Police currently use 39,200 square feet of space at 312 
and 475 Main Street. 

Graham, Brawn and Associates in 1974 recommended 59,000 square 
feet was required to meet immediate Police needs. 

Harrison/Kiss can provide 54,000 square feet in the existing 
building. 


Cont'd . . 
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However, further study has indicated a 13,000 square foot 
shortage of space in the existing building. 

Projected grovrth from 1975-77 will require a further 11,500 
square feet for a total space shortage, existing and projected to 
1977, of 24,500 square feet. 

Upon reaching this conclusion the Architects stated, they 
ceased their plans for the renovations except for the new communica- 
tions centre within the building. 

The Harrison/Kiss report of February 21, 1975 offers options 
as follows to meet the required needs of the Police Department: 

"A. PUBLIC SAFETY BUILDING 

1. Renovate the building (lock-up excluded) but reduce the 
space allocations for various functions to fit within 
the present building envelope. 

2. Renovate the building (lock-up excluded) based upon the 
full space requirements and provide for space shortages 
in a new annex as described under Heading 'B'2. or 'B'3. 

Approximate cost of alterations - $2,900,000 to $3,300,000.* 


*Cost estimate from Graham Brawn & Associates Ltd.'s report. 

B. PARKING & GYMNASIUM ANNEX 

Construct on the site across the lane east of the existing 
Public Safety Building a new building including: 

1. Parking for approximately 130 police service vehicles 
and 34 motorcycles. 

A gymnasium with changing and exercise rooms. 

Provision for future expansion to the maximum permissible 

under Zoning By-Laws. 

Approximate Construction Cost - $1,100,000 - $1,300,000 

2. Parking for approximately 130 police service vehicles 
and 34 motorcycles. 

A gymnasium with changing, exercise and locker rooms. 
Approximately 13,000 sq.ft. of space to accommodate 
present shortage in the Public Safety Building. 
Provision for future expansion to the maximum permissible 
under Zoning By-Laws. 

Approximate Construction Cost - $1,700,000 - $2,000,000 


Cont'd . . • 


66f 


- 3 - 


3. Parking for approximately 130 police service vehicles 
and 3 4 motorcycles. 

A gymnasium with changing, exercise, and locker rooms. 
Approximately 24,500 sq.ft. of space to accommodate 
existing and projected shortages to the end of the year 
1977. 

Provision for future expansion to the maximum permissible 
under the Zoning By-Laws. 

Approximate Construction Cost - $2,300,000 - $2,700,000 

FULL COST ESTIMATES WILL BE ADJUSTED ACCORDINGLY IN TERMS OF FULL 
BUILDING FLOOR INCREMENTS. IF IT IS DECIDED TO INCLUDE PROVISION 
FOR OTHER REQUIREMENTS OR TO PROVIDE ADDITIONAL GROWTH SPACE, 
ESTIMATES WILL RISE ACCORDINGLY. ALSO, THE ESTIMATES GIVEN ARE 
BASED ON CURRENT ECONOMIC CONDITIONS. ALLOWANCE SHOULD BE MADE 
FOR INFLATION INCLUDING CONSTRUCTION WAGE INCREASES AS OF 
APRIL 1976. 

AT A MEETING HELD ON FEBRUARY 7, 1975, THE USER COMMITTEE PASSED 

A MOTION RECOMMENDING THE IMPLEMENTATION- OF OPTIONS •A'2. and 'B'3." 

These options recommended by the User Committee will cost up 
to $6 million according to Harrison/Kiss estimates. 

Harrison/Kiss "concur with the recommendation of the user 
committee and urge that if these proposals are adopted that the 
planning of the parking and gymnasium complex be concurrent with 
the planning of the Public Safety Building." 

During discussion it was noted that Council has not committed 
itself to an extra 322 men for the Police Department. However, 
projecting this increase in manpower; and taking into consideration the 
space shortages claimed by Harrison/Kiss it means the cost of pro- 
viding the required space for the Police Department has increased 
from an estimated $3.3 million in the 1974 Graham, Brawn and 
Associates report to $6 million or more. 

There was agreement that the Public Safety Building should 
remain where it is but some concern was expressed on whether the 
existing building is worth spending $6 million on for renovations. 

It was pointed out the building as presently laid out has no 
market value (i.e. could not be used for any other purposes) but 
will have some market value if the renovations are carried out. 

The matters of public parking in the Public Safety Building 
area and expansion to the Oakridge Police Sub-Station remain un- 
resolved and are not part of the options offered by the Architect's 
report. 

It was noted: 

A. City Engineering Department is currently conducting a 
study of parking requirements in the Public Safety 
Building area; 

B. Consideration has been given by the Police Department 
to adding a second floor to the Oakridge Sub-Station 
at a cost of at least $260,000. 


Cont'd , 


664 


- 4 - 


At this point updated cost estimate figures for the Harrison/ 
Kiss recommended option were produced by the Construction Co-ordinatoi 
of the Construction and Maintenance Division of the City Permits 
and Licenses Department as follows: 


" Siommary 

1. Public Safety Building 

2. Parking, Gymnasiiam, 
Offices 

3. Alternative Parking Site 

4. Communications Centre 

Total Forward 

Less amounts included in (l) 
for Communications area 

TOTAL ESTIMATES 


Current Estimates 


3,910,000 
2,7^0,000 

175,000 
425.000 
7,290,000 

(-) 314.000 
6,976,000 


4,470,000 
3,355,000 

175,000 

425,000 
g, 425, 000 

(-) 361.000 
3,064,000 


Less funded for Communications 
Centre 

Balance of f\inds required 


(-) 330,000 - (-) 330,000 


6,646,000 


7,734,000 


Less unexpended in 445/ 
Accounts Police Renovation 

Additional Funds Required 


74^,000 
$5.39^.000 


74^,000 
$6.9^6.000 


$6,500,000 


In conclusion the total cost will range from $7 - S million. 

The Police Department, it was noted, has not volunteered any 
suggestions as to how to cut these costs. It maintains these costs 
are for minimum requirements. 

The suggestion was made to omit the gymnasiiam and locker room 
facilities but Police Department representatives replied that Police, 
Officers no longer wear their uniforms home but change at the Public 
Safety Building. 

It was noted there have been indications the jail facility will 
be taken over by the Provincial Government. However, the Police 
Department will still require some holding or detention facilities. 
The amount of space required for this remains unknown. 

Consideration was given to endorsing option 'A' 2. and 'B'3» 
(which the User Committee has endorsed) and requesting the Architects 
to proceed with working drawings for renovations to the existing 
building only. 

The Architects replied they cannot begin work on the drawings 
for renovations without knowing whether the annex will proceed. 

The Committee suggested the Architects could work on the renova- 
tion drawings on the assumption the annex will also go ahead. 
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Following discussion it was 
RECOMMENDED 

1. THAT Council request the Director of Planning to 
exempt the area bounded by Main Street on the west, 
Cordova Street on the north, Gore Avenue on the 
east, and the lane paralleling Cordova to the south 
from his application for CD-I Zoning in the Downtown 
Eastside area. 

2. THAT the User Committee be requested to advise the 
Clients' Committee of its requirements for: 


(a) jail space 

(b) expansion to the Oakridge Sub-Station 


and the estimated cost of meeting these requirements. 

3. THAT the City Engineer report as soon as possible on 
public parking requirements in the area of the Public 
Safety Building and cost estimates of meeting such 
requirements. 

4. THAT Options 'A'2. and 'B'3. of the Harrison/Kiss 
report of February 21, 1975 be endorsed in principle 
and the Architects be instructed to proceed towards 
working drawings for renovations to the existing 
Public Safety Building only and that costs be kept 
to the lowest estimates. 


The meeting adjourned at approximately 12:00 noon. 


FOR COUNCIL ACTION SEE ?hQ^c^)M • 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 

April 17, 1975. 


A meeting of the Standing Committee of Council on Finance 
and Administration was held on Thursday, April 17, 1975, in 
No. 1 Committee Room, Third Floor, City Hall at approximately 
12:00 p.m. 



PRESENT 


Alderman Volrich, Chairman 
Aldeirman Bowers 
Alderman Kennedy 
Alderman Marzari 
Alderman Sweeney 


ALSO 
PRESENT ; 


Alderman Boyce 


COMMITTEE 
CLERK; 


Barden 


RECOMMENDATION 


1. 19 7 5 Revenue Budget Estimates 

The Committee had for consideration the following three 
reports, (copies circulated) 

(a) Manager's report dated April 15, 1975, 
re Reduction in Standard of Services; 

(b) Report dated April 16, 1975 from Alderman 
J.J. Volrich, giving budget recommendations; 

(c) Manager's report dated April 15, 1975, re 
1975 Revenue Budget Estimates, outlining 
the mill rate for general tax purposes, 
temporary borrowing from reserves, and 
appeals by civic departments and boards. 

On March 18, 1975, City Council approved the following 
recommendation of the Standing Committee on Finance and Administration; 

"THAT the City Manager request each department 
head to prepare priority lists showing where 
reductions may be made in the standard of 
service being provided to the extent of 10% 
of their budgets as approved by the Budget 
Review Committee . " 

The Manager advised that he has reviewed all submissions from 
department and boards and finds, with few exceptions, that , a full 
10% reduction in the standard of services does not seem practical 
and in the case of operating departments such as Engineering and 
Park Board, would be economically unsound. Also difficulties 
occur in labour intensive departments such as Fire and Police, 
whose labour payroll exceeds 9 0% of their total budget and whose 
staff complement has been increased by authority of Council within 
recent months. 

Cont'd. . . 
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(FIRE - 2) 


Board of Administration, July 17, 1970 


Clause 2 Cont/d . 


Your Board 

RECOMMENDS that the foregoing authorization of the Corporation 
Counsel be granted and the formal motion considered later 
this day. 


FOR ADOPTION SEE PAGE(S) 
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Clause No. 1 Continued: 


If Council is prepared to take effective measures to achieve 
any specific budget reduction, say $1 million, the Manager recom- 
mends that budgets of all departments and boards be reduced by 
1% and that each department and board advise the Director of Finance 
where the reduction will apply in their respective budgets. The 
Manager stressed that selection of priorities should be done by City 
Council. To accomplish a 1% reduction would require planning and 
time to implement. If the reduction took effect for six months of 
the year, the. reduction would in fact have to be 2% for that six 
month period. 

The Chairman requested the City Manager and Director of Finance 
to consider the minimum tax increase position the City can attain by 
using reserves to maximum capacity. Their analysis indicates that 
we would have to borrow $1,500,000 from revenue surplus and borrow 
approximately $1,800,000 from U.S. Premium Liability Reserve Fund, 
both to be replaced from the expected natural gas revenue distribution 
to be announced by Premier Barrett. The analysis indicates that we 
can reduce the tax increase to 16% by this method. 

At a tax rate of 17.28 mills, (an increase of 16%, or $54.00, 
in the general tax levy on the average single family residence) , 
the budget deficit would amount to $3,290,218 which could be covered 
by a temporary transfer from reserves , pending advice on the amount 
of the Provincial contribution. The Manager's report dated April 15, 
1975, gives a summary of revenues and expenditures for 1975, adjusted 
to reflect a 16% increase in the general tax levy, items successfully 
appealed by departments and boards to date, and for the transfer of 
$3,290,218 from reserves. 

Following discussion it was, 

RECOMMENDED THAT 

1. The 19 75 Revenue Budget Estimates as amended by the 
City Manager and the Director of Finance during budget 
reviews and by the Finance Committee be submitted to 
Council for approval on April 2 2nd. 

2. The rate for general tax purposes be set at 17.28 mills, 
which is an increase of 16% over 197 4, as recommended 
by the Chairman of the Finance and Administration Com- 
mittee in his report dated April 16 , 1975. 

3. A sum of $3,290,218 be temporarily borrowed from reserve 
to balance the 1975 Revenue Budget, to be replaced out 
of the additional Provincial contributions expected this 
year, as per the details included in the Manager's report. 

4. Consideration of 

(a) the 1975 Supplementary Capital Program 

(b) possible reduction in services and standards 
of service 

be deferred until the amount of the Provincial contribution 
is known. 

5. The Director of Finance be authorized to adjust the 1975 
Revenue Budget Estimates, as submitted to Council, for 

any appealed items approved by the Finance and Administration 
Committee today, either through Contingency Reserve if the 
amount is not significant or by an increase in the transfer 
from reserves. 

The Committee heard representations from the following departments 
and boards appealing decisions of the Budget Review Committee in 
respect to specific budget items. 


Cont'd. . . 
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Details of these items are outlined in the Manager's report dated 
April 15, 1975. Of the items requested in the report the following 
were approved : 


Department or 
Board 


Item Appealed 


Amount Approved 
by the Committee 


A. City Clerk's 
Department 


Air-Conditioning Unit for 
Voter's List Building 


$2,500 


RECOMMENDED 

THAT an amount of $2,500 be approved to solar film 
the south and west windows and install a roof-top 
fan in the Voter's List Building. 


B. Planning 
Department 


RECOMMENDED 


Community Services Centre 
Champlain Heights ~ 

($30,000) 


THAT this item be submitted to the Finance and Administration 
Committee for consideration in the Supplementary Capital Program. 


Board of Parks 
and Recreation 


(i) New and Non-Recurring Items 

The Park Board appealed $325,000 
which would bring the total 
Park Board N.N.R.'S to $700,000. 


$25,000 


RECOMMENDED 


THAT an amount of $25,000 be approved to bring the total 
Park Board N.N.R.'s items approved to $400,000. 

(ii) Basic Budget - Two Problem Youth 

Workers $22,660 


RECOMMENDED 


THAT an amount of $22,66 be added to the Park Board Basic 
Budget to hire two staff people to work with problem youth, 
and cost sharing be pursued under the Canada Assistance Plan. 


(iii) Supplementary Budget - Two 
Problem Youth Workers 


$18,000 
subject to 
report back, 


RECOMMENDED 

THAT an amount of $18,000 be approved for the Park Board 
Supplementary Budget to hire two full time youth workers 
subject to an evaluation report on effectiveness of youth 
worker programs, and cost sharing be pursued under the 
Canada Assistance Plan. 


D. Health 

Department 


(i) Overhead Projector - West 
Unit 


$263 


Cont 'd. 
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RECOMMENDED 

THAT an amount of $263 be approved for the West Unit at 
2 4th and Main. 

(ii) One Projector Screen $80 

RECOMMENDED 

THAT an amount of $80 be approved for a projection 
screen for the East Unit at 2610 Victoria Drive. 

D. Board of Police (i) Eight Civilian Positions 
commissioners ($47,023) 

RECOMMENDED 

THAT the request for additional civilian staff be 
referred to the City Manager for further reviews. 

(ii) Uniforms and Equipment for 

Police Basketball Team" " $50 

RECOMMENDED 

THAT an amount of $500 be approved for uniforms and 
equipment for the Police Basketball Team. 

(iii) Rental of Computer Terminal 
Including Installation $1,088 


RECOMMENDED 

THAT an amount of $1,088 be approved for rental of 
computer terminal including installation subject to 
confirmation of approval by the Co-ordinator , 
Data Processing and Systems Division. 


Note from Clerk ; The Co-ordinator of Data Processing 
and Systems Division has confirmed his approval of 
this item. 


The meeting adjourned at approximately 3:40 p.m. 

FOR COUNCIL ACTION SEE PAGi{S).6/2: 
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CITY OF VANCOUVER 

REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver was 
held on Tuesday, May 6, 1975, in the Council Chamber, commencing at 
2.00 p.m. 

PRESENT: Mayor Phillips 

Aldermen Bird, Bowers, Boyce, Cowie, 
Harcourt, Kennedy, Marzari, 
Rankin, Sweeney and Volrich. 

CLERK TO THE COUNCIL: D.H. Little. 


PRAYER . 

The proceedings in the Council Chamber were opened with prayer. 


ACKNOWLEDGMENT 

The Mayor acknowledged the presence in the Council Chamber of 
students from the Eric Hamber Secondary School, Vancouver, under 
the direction of their teacher, Mr. Brian Roxburgh- Sm i th . 


' IN CAMERA ' MEETING . 

Council was advised that there were matters to be considered 
'In Camera' later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Volrich 
SECONDED by Aid. Kennedy 

THAT the Minutes of the Regular Council Meeting of April 22, 1975, 
with the exception of the 'In Camera' portion, be adopted, after 
amending Alderman Kennedy's 'LOST' motion on page 17 to read as follows 

"THAT a Special Committee comprised of the Chairman of the 
Standing Committee on Finance and Administration, City 
Manager and the Director of Finance be established to 
further review Departmental budgets and to take whatever 
action they deem necessary to effect a further $1 million 
reduction in the proposed 1975 Revenue Budget Estimates 
in line with the City Manager's recommendation . " 

- CARRIED UNANIMOUSLY 

Underlining denotes 
amendment . 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Bird. 

THAT the Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 


2 


Regular Council, May 6, 1975 2 

DELEGATION AND UNFINISHED BUSINESS - 

Fire By-law Upgrading. 

Council, oni April 15,1975, agreed to receive a delegation from 
the Rental Housing Council of B.C. concerning the timing and cost 
implications of upgrading apartment buildings to bring them in line 
with the Fire By-law. 

Council this day heard Mr. Jim Clark, representing the Rental 
Housing Council of B.C. who submitted a brief dated May 6, 1975, 
which summarized , some of the problems that the Fire By-law is 
causing to owners of rental dwelling units. The brief outlined 
specific proposals and listed Fire Fatality Statistics for 1973 
outside the core area . 

MOVED by Aid. Harcourt. 

THAT Alderman Harcourt be authorized to meet with appropriate 
Provincial Government officials on the matter of renovations 
provided in the present regulations and to discuss what recommend- 
ations re the Fire Marshall's Act, are contained in the Keenleyside 
Report. - CARRIED UNANIMOUSLY 

MOVED by Aid . Harcourt 

THAT the Fire Chief report with respect to the effect of the 
operation of the new Fire By-law and any other related matters. 

- CARRIED 

(Aid. Bowers and Kennedy opposed) 


REPORT REFERENCE 
& CITY MANAGER'S REPORT "D" 

B.C. Government Complex - 
Robson Street Closure. 

Prior to Council "considering a'report from~the City Manager orf the 
Robson Street Closure caused by the B.C. Government Complex, the 
City Engineer elaborated on the Report. The Director of Planning 
also spoke to the matter and gave his views insofar as it affected 
the Downtown Plan. 

Mr. Tom and Mr. Rohr, representing the Architects of the Complex 
referred to a model of the scheme on display and traffic charts. 
The City Square Traffic Study, dated December 3, 1973, was circulated 
to the Council by Mr. Tom. 

A letter from the Minister of Public Works, dated April 30, 1975, 
was circulated to the Council Members, urging that Robson Street be 
closed effective immediately and also re-assuring the City that the 
Provincial Government will agree to relocating two stairways affected 
by the closure if the City decides to exercise its option to re-open 
the street after construction. 

The report from the City Manager referred to and dated April 
30, 1975, is quoted hereunder: 


Cont 'd 
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REPORT REFERENCE 
& CITY MANAGER'S REPORT "D" (Cont'd.) 

"BACKGROUND 


On February 5, 1974, Council approved a Letter of Understanding from the 
Minister of Public Works concerning the B.C. Government Complex to be con- 
structed on Blocks 51, 61 and 71. This letter included the following reference 
to Robson Street closure: 

'Robson Street will be closed between Howe and Hornby 
Streets except for two transit lanes of traffic. The 
80-foot width on Robson Street would be retained as dedi- 
cated street allowance and be available for additional 
traffic lanes in the future if the two proposed lanes 
prove to be inadequate.' 

In discussions between the Province and City officials this has been 
interpreted to mean that: 

(a) the Province will construct a two-lane transitway on 
Robson between Hornby and Howe Streets as part of the 
developnfient . These two lanes would be for transit 
only and other motor vehicles would never be permitted. 

(b) the City may construct in the future additional traffic 
lanes for non-transit vehicles if it so chooses at its 
own cost provided these additional traffic lanes are 
contained within the existing dedicated 80-foot street 
allowance . 

On January 14, 1975, Council, in considering this matter again, passed 
the following motions: 

(a) 'THAT Robson Street, between Howe and Hornby Streets, 

be closed during the first phase of construction of 
the Provincial Government complex, which is estimated 
between May, 1975 and August, 1976, and that relief 
from traffic disruption be obtained by using two lanes 
on Robson Street between Howe and Hornby for both buses 
and automobiles during the second half of construction 
of this project. ' 

(b) 'THAT the Provincial Government and their architect be 

requested to consult fully with the City Engineer so 
that the design of the structures under Robson Street 
be such that aiy future addition of traffic lanes cn this 
block will be accomplished at a minimvun cost.' 

Your officials have met with Provincial Government officials and their 
architects and have the following to report. This report will be accompanied 
by a Report Reference of the City Engineer. 

TRAFFIC PROVISIONS DURING CONSTRUCTION 


With respect to the first Council resolution noted above, namely, that the 
two transit lanes be used by other motor vehicles during the second half of 
construction- to relieve traffic, the Province have not agreed to this since 
such a provision is not contained in the Letter of understanding. 

FINAL ARRANGEMENT 


In order to implement Council's second resolution above, namely, that the 
design of structures under Robson Street be such that future addition of traffic 
lanes could be accomplished at minim\am cost, the following requests were made 
of the Province: 

(a) Since the design of the proposed two transit lanes was 
non-linear and wandered between the two property lines, 
it would not be possible to add lanes within the 80-foot 
street allowance. Accordingly, a request was made of the 
Province to construct the two transit lanes in a straight 
line and at a location which would line up with lanes to 
the east and west . 


Cent ' d . 
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REPORT REFERENCE 
& CITY MANAGER'S REPORT "D" (Cont'd) 


(b) Several stairwells were located in the Provincial design 
immediately adjacent to the transit lanes in such a fashion 
that additional traffic lanes could not be constructed 
without removing these stairs. Accordingly, the Province 
were asked to move the stairs away from the transitway 
sufficiently to permit additional lanes. 

(c) An earth berm was proposed at the southwest corner of the 
Robson Street allowance. The Province were asked to 
design this berm in such a way that lanes could be 
constructed through it in future without unsightly 
retaining walls being necessary. 

The above requests of the City were discussed at meetings between Provincial 
and City officials and constituted one alternative that would ensvire the ability 
of the City to add traffic lanes as per the agreement between the City and the 
Province. In addition to this, another alternative was discussed by these 
officials as described below. 

Mr. Giles, the Deputy Minister of Public Works, enquired as to what the 
City's position would be if the agreement were relaxed to permit cars and 
other motor vehicles on the above-noted two transit lanes which the Province 
would construct. After discussion it was agreed that a three-lane facility 
utilized by both transit and other motor vehicles would be adequate from the 
technical traffic point of view. This, however, would require that the agree- 
ment between the Province and the City be altered with (a) the Province giving 
up its right to exclusive use of its two lanes by transit, and (b) the City 
giving up its right to add any number of additional lanes (other than the one 
noted above). This constitutes the second alternative discussed. 

This would, in effect, alter the terms of the agreement completely. Under 
this arrangement the Province would undertake to provide pedestrian continuity 
possibly on its own property along Robson Street. The stairs would have to be 
altered very little in relation to this arrangement . 

The above alternatives were considered by the Province and on April 24 
Mr. Giles informed the Engineering Department by telephone that although the 
technical changes outlined above were not a serious problem, they were not 
compatible with the Province's basic understanding that Robson Street would 
be permanently closed to non-transit vehicles. Accordingly, the Province 
would not agree with either of the alternatives outlined above. Mr. Giles 
stated that a letter from the Minister of Public Works would be coming to 
the City confirming this. He also stated that the Province would assume 
cost responsibility for moving stairs in the future. 

PRESENT SITUATION 


Without the changes recjuested of the Province it will not be possible to 
construct the required additional traffic lanes within the 80-foot right-of-way. 
Accordingly, neither of the resolutions of January 14, 1975, can be implemented 
at the staff level . 

As noted in previous reports it will be necessary to eliminate the 
exclusive bus lane on Howe Street since one lane will be used for construction 
purposes of the B.C. Government complex and a very considerable increase in 
traffic congestion on Howe is expected. With regard to traffic on Robson 
Street itself, the only possibility is that this will divert to other streets 
or avoid the downtown peninsula entirely. Capacity of adjacent parallel 
streets is not adequate to absorb these traffic volumes in the peak hours. 

Concordia Management, Province representatives for the B.C. Government 
complex, are requesting that Robson Street be closed as soon as possible to 
permit construction to proceed. The closure of Robson Street should be pre- 
ceded by notification of the public in the press, and the Engineering Department 
requests Council's direction on this matter. " 


Cont ' d . 
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REPORT REFERENCE 
& CITY MANAGER'S REPORT "D" (Cont ' d ) 

MOVED by Aid. Harcourt 

THAT the Council reconfirm its resolution of February 5, 1974, 
on the closure of Robson Street, on the understanding that an under- 
taking is received from the Minister of Public Works that the re- 
location of the two stairwells and any other obstructions, will be 
at the expense of the Provincial Government, in the event of the 
City exercising its option to re-open the street following completion 
of the project; 

AND FURTHER THAT the closure of Robson Street take effect by 
the end of May, 1975. 

- CARRIED 

(Aid. Bird and Kennedy opposed) 


MOVED by Aid. Bowers 

THAT no exclusive transit lane on Howe Street be permitted 
during the construction period. 

- CARRIED 

(Aid. Bird and Kennedy opposed.) 

MOVED by Aid. Bowers 

THAT the Standing Committee on Planning and Development investigate 
alternate traffic routes during the closure of Robson Street, for 
report to Council. 

- CARRIED UNANIMOUSLY 


Council recessed at 3.55 p.m. and, following an 
'In Camera' meeting in the Mayor's office, 
reconvened in Open Council in the Council Chamber 
at approximately 5.10 p.m. 

UNFINISHED BUSINESS (Cont'd) 

Clients ' Committee re Space Requirements 
of Vancouver Police Department. 

Council, on April 22, 1975, when considering a report, dated 
April 15, 1975, from the Clients' Committee on the matter of space 
requirements of Vancouver Police Department, amended recommendation 
4 as contained in the report, but deferred further consideration of 
the recommendation until a tour of the Public Safety Building had 
been arranged for Council Members. The tour having been completed 
it was 

MOVED by Aid. Bowers 

THAT the following amended recommendation of the Committee be 
approved: 

"THAT Options 'A '2 and 'B'3 of the Harrison/Kiss report 
of February 21, 1975, be pursued and the Architects be 
instructed to proceed towards working drawings for 
renovations to the existing Public Safety Building only, 
and that costs be kept within the lowest estimates reported." 

- CARRIED UNANIMOUSLY 

MOVED by Ald.Volrich 

THAT the matter of costs for the Public Safety Building be 
referred to the Finance and Administration Committee for consideration 
as part of the forthcoming five-year Capital Programme. 


- CARRIED UNANIMOUSLY 
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C0MJ4UN I CATIONS OR PETITIONS 

1. Resignation from Vancouver 
Heritage Advisory Committee . 

Council noted a letter, dated April 17, 1975, from Mr. Michael 
Seelig, tendering his resignation from the Vancouver Heritage 
Advisory Committee because of other commitments . 

MOVED by Aid. Bowers, 

THAT the resignation of Mr. Michael Seelig from the Vancouver 
Heritage Advisory Committee be accepted, and a letter of appreciation 
be sent on behalf of Council. 

- CARRIED UNANIMOUSLY 


2 . Provincial Contribution 
of 1974 Enumeration. 

By letter dated April 15, 1975, the Department of Municipal 
Affairs has advised the City Clerk that the Department did not 
intend to make a Provincial contribution to the City of Vancouver for 
its 1974 voting enumeration. The letter stated that grants are only gi\ 
to municipalities whose elections are governed by the Municipal Act. 
The letter was in reply to an enquiry made by the City Clerk re the 
Provincial contribution. 

MOVED by Aid. Boyce 

THAT the Mayor communicate with the Minister of Municipal 
Affairs requesting that Vancouver receive the same Provincial contrib- 
ution for voting enumeration costs as given to other municipalities in 
the Province . 

- CARRIED UNANIMOUSLY 


3. Combined Through Bus-route 27: 
S/E Vancouver to Kootenay Loop . 

The Bureau of Transit Services in a letter dated February 25, 
1975, advised Council of its plan to improve the bus service from 
S/E Vancouver to Kootenay Loop, to be known as No. 27 Rupert. 

MOVED by Aid. Bowers 

THAT the letter from the Bureau of Transit Services be received 
and the City Engineer submit an information report for circulation 
to the Members of Council. 

- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIONS (Cont'd) 
4 . Development of Harbour park 

Council noted the following memorandum, dated April 28, 1975, 
from Mayor Phillips: 

"Harbour Park . 

On October 24, 1973, two questions were put to the 
voters of Vancouver. The first question asked the voters 
to approve spending $2 million for approximately ten acres 
of the Harbour Park site for park purposed. The voters 
approved this . The second question asked whether the 
voters were prepared to approve the spending of an additional 
$4.4 million to purchase the remaining four acres for park 
purposes. This was defeated. 

The City proceeded to acquire all the shares of Harbour 
Park Developments Limited for $6.4 million. This Company 
owns four acres and leases ten acres in the subject area. 
The intention has been to sell off four acres for development 
at the current reduced West End floor space ratio of 2.4. 
This was and continues to be a viable proposition. 

Acquiring shares of Harbour Park Developments Limited, 
the City took over an existing contract which involves the 
City paying interest on the unpaid balance at only 4% until 
last November and then 7% until this coming November. 
Another relevant factor was that last year, conditions of 
the financial market were so strained that it would have been 
difficult for developers to come up with the funds for such 
a major proposal. 

Financial conditions are currently much improved and the 
better conditions are expected to last through this year. 
1976, however, is a question mark. Therefore it would make 
a great deal of sense, from every point of view, to proceed 
as soon as possible with proposal calls. 

The freehold property owned by the City includes a rect- 
angular piece between Gilford and Denman Street on Georgia, 
amounting to approximately 3.4 acres. The City has been 
attempting to swap its additional freehold land for some 
National Harbours land adjacent to this rectangle in order to 
bring the size up to four acres. Two problems were involved. 

First, the National Harbour Board were reluctant to make 
the swap because they have internal book-keeping arrangements 
with the Federal Government which make it desirable for them 
to receive some cash return out of this property. Their 
squabble is really not with the City but is an internal one 
between two branches of the Federal Government. 

Second, Dick Mann's proposal calls for the extension of 
the freehold land out towards the water in an irregular shape. 
It is quite likely that many interested residents would be 
concerned with this extension. 

There is a very straight forward solution to both these 
problems. Confine the entire development to the 3.4 acre 
rectangular parcel of freehold land now owned by the City. 
The result would be that the same amount of development could 
be put on this property and the open area would be enlarged from 
ten acres to approximately 10.6 acres. No land swap with the 
National Harbours Board would be necessary and therefore the 
proposal calls could proceed promptly. ^ ^.i^ 


JUL^l 1970 

Board of Administration, July 17, 1970 (FINANCE - 1) 

FINANCE MATTERS 

CONSIDERATION 


1 . Banquet - Army, Navy and Air Force 
Veterans in Canada 

In a communication dated July 6, 1970, Mr. F. Washbrook, 
Provincial Secretary of the Organization, advised that the British 
Columbia Provincial Command of the Army, Navy and Air Force Veterans 
in Canada, the oldest established veterans organization in the 
Dominion, will host the 30th Biennial Convention of the National 
Association in the Hotel Vancouver from August 31 to September 4, 
1970, when 600 - 700 delegates and their wives will be present. 
The Organization advised that the banquet is planned for September 
3rd, at which it is expected approximately 700 people will be in 
attendance, and requested the City contribute towards the cost. 

In a further communication dated July 10th, the Organization 
advised that the Provincial Government has consented to provide a 
luncheon for the Association during their Convention. It is requested 
the City of Vancouver contribute $500 towards the cost of the banquet. 

Your Board notes that Council has dealt with similar 
requests in the past as follows: 

May 1970 - Canadian Chamber of Commerce - No action. 

Civic luncheon. 

February 1968 - Canadian Women's Press Club - No action. 

Luncheon re Conference. 

March 1967 - B.C. Teachers Federation - $1,500 approved. 

Grant re Conference dinner. 

Your Board submits the foregoing for the consideration of 

Council . 

(Copies of the communications dated July 6 and July 10, 1970, 
from the Organization, are circulated for the information 
of Council . ) 


2 . Tag Days - International 

Association of Lions Clubs 

Under date of June 22, 1970, Mr. Ralph H. Long, District 
Governor-elect of District 19 International Association of Lions 
Clubs requested the permission of Council to appear before them to 
request permission to continue tagging in the City on public 
property on the Friday and Saturday prior to Mother's Day. 

Council is reminded that on May 12, Council adopted the 
following recommendation of the General Purposes Committee re. 
Tag Days : 

"that the Council of the City of Vancouver not approve any 
Tag Day in the City on public property with the exception 
of the Annual Tag Day held in support of the Poppy Fund and 


Cont ' d . 
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COMMUNICATIONS OR PETITIONS (Cont'd) 
Development of Harbour Park (Cont'd) 

I have discussed this matter at a meeting of officials 
with the City Manager, the Director of Finance, the Director 
of Planning and the Director of Legal Services. All agree 
that it would be desirable to proceed as quickly as possible 
with the proposed development within the 3 .4 acres owned by 
the City. 

To leave us with a net investment of $2 .million in the 
property, it will be necessary to recoup about $4.8 million. 
This would recover carrying costs that we have had over the 
last year and a half. Since property values in the last year 
and a half have risen more than the city's carrying costs, the 
proposal is easier to finance now. In fact, our experience 
in False Creek leads to the conclusion that we could sell a 
prepaid 60 year lease and recoup our $4.8 million. 

I believe that we should not try to recover more than 
the $4.8 million although in all probability we could. Instead 
of trying to maximize our dollar return, I think we should try 
and maximize quality of the development and minimize the quantity 
In other words, I think the proposal calls should be at a fixed 
price with credit being given for high quality and reduced 
density. The maximum density should be set at 420,000 sq.ft. 
which is the density that was indicated at the time of the Bylaw 
(4 acres x floor space ratio of 2.4). 

At the time of the proposal calls, we should also ask for 
the proposers to recommend how they would develop the Park 
acreage. We would not be obligated to accept their recommend- 
ations but it would be very interesting and useful to note how 
they would integrate the two. We should also commit ourselves 
to the development of the Park acreage as soon as possible . 
I am sure the citizens would appreciate fast action in the Park 
development. The Director of Finance advises that we could 
allocate $1 million for Park development from the $4.8 million 
that we will be recovering from the 3.4 acres. 

I would therefore like to RECOMMEND: 

1. THAT the City authorize the Director of Planning to 
prepare and issue a proposal call for the 3 .4 acres 
of freehold property owned by the City in the rectang- 
ular area bounded by Gilford, Georgia and Denman . 
That proposal call to specify maximum densities and a 
fixed price of $4.8 million for a 60-year prepaid lease 
as well as any other conditions deemed appropriate by 
the Director of Planning. 

2 . THAT the Director of Planning create an Advisory Committee 
to make recommendations to Council when the proposal calls 
are received. 

3. THAT the City commit $1 million, from the proceeds of 
the sale of the 3.4 acres, for Park development, that 
development to be undertaken as soon as possible . " 


Cont ' d . 


9 


Regular Council, May 6, 1975 9 

COMMUNICATIONS OR PETITIONS (Cont'd) 

Development of Harbour Park (Cont'd) 

Council also noted a letter from the 'Save the Entrance to 
Stanley Park' Committee, requesting deferment to May 27, 1975, 
for the purpose of receiving a delegation from the organization. 

MOVED by Aid. Boyce 

THAT recommendation 1 of the Mayor be approved, after amendment 
as follows: 

"THAT the City authorize the Director of Planning to 
prepare a proposal call for the 3.4 acres of freehold 
property owned by the City in the rectangular area 
bounded by Gilford, Georgia and Denman . That proposal 
call to specify maximum densities and a fixed price of 
$4.8 million for a 60-year prepaid lease as well as any 
other conditions deemed appropriate by the Director of 
Planning . " 

FURTHER THAT recommendations 2 and 3 be deferred pending the 
hearing, as soon as possible, of a delegation from the 'Save the 
Entrance to Stanley Park' Committee. 

- CARRIED UNANIMOUSLY 


5. Rental of Q.E. Theatre Rehearsal Room 
For Blood Donor Clinic. 


Under date of April 25, 1975, the Canadian Red Cross Society 
submitted a request for a grant to cover the rental of the Rehearsal 
Room at the Queen Elizabeth Theatre for a Blood Donor Clinic on 
Wednesday May 28, 1975. Council had approved similar requests Over 
the last few years. 

MOVED by Aid . Bird 

THAT a grant to the Canadian Red Cross Society, equal to the 
rental of the Rehearsal Room at the Queen Elizabeth Theatre for a 
Blood Donor Clinic on Wednesday, May 28, 1975, be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY. 


6. Request to Fly Flags - 

May 8, 1975. World Red Cross Day . 

The Canadian Red Cross Society in a letter dated April 29, 1975, 
requested the Mayor to declare May 8, 1975, as World Red Cross Day 
in Vancouver, and also requested that the City arrange for the flying 
of Red Cross Flags in front of City Hall and at the flag island at 
the south end of Burrard Bridge. A cost of approximately $125 is 
involved . 

MOVED by Aid . Rankin 

THAT the foregoing request of the Canadian Red Cross Society, 
be approved . 

- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIONS (Cont'd) 

7. Properties owned by Summerdale Enterprises Ltd., 
and St. James Properties Ltd. 

Mr. Thomas Dohm, representing Summerdale Enterprises and St. 
James Properties Ltd., submitted a letter dated April 24, 1975, 
requesting to appear before Council as a delegation regarding 
properties at 1123, 1131 & 1111 Burnaby Street and 1095 Bute Street. 
Council was advised that the Director of Permits and Licenses will 
be reporting to Council on this matter which concerns apartment 
buildings being used as hotels. 

MOVED by Aid. Bird 

THAT the request of Mr. Dohm be granted and the delegation 
arranged when the report of the officials is before Council. 

- CARRIED UNANIMOUSLY 


8. Development Proposal for 
Brock House Park. 


Under date of May 1, 1975, Plankhouse Restaurants Ltd., 
submitted a proposal regarding the use of Brock House as a neighbour- 
hood restaurant. The Company requested to appear before Council as 
a delegation to obtain a firm indication from Council as to the 
status of the Brock property. 

MOVED by Aid. Harcourt 

THAT THE Brock House property be turned over to the care and 
custody of the Parks Board as soon as possible and the brief from 
Plankhouse Restaurants Ltd., be referred to the Parks Board for its 
consideration . 

- CARRIED UNANIMOUSLY 


9 . Alignment of Marine Drive . 

Under date of May 1, 1975, the West Point Grey Community 
Association and the North West Point Grey Homeowners Association 
requested to appear before Council when the civic administration 
reports on the alignment of Marine Drive. The organizations 
also request that Mr. Roderick MacDonald be granted permission to 
speak to Council since the location of his home may be affected. 

It was noted that the City Engineer will be reporting to Council 
on this matter shortly. 

MOVED by Aid. Kennedy 

THAT the foregoing delegation requests be granted and arrangements 
left with the City Clerk. 

- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIONS (Cont'd) 

10 . Skip Councils . 

On April 22, 1975, Council passed a resolution changing the dates 
for Skip Council from June 10, 1975 to June 3, 1975. In a memo 
dated May 5, 1975, the Mayor advised that some Aldermen have already 
made commitments for June 10, 1975, based on the Council's original 
schedule of Council meetings. The Mayor, therefore, recommended 
that both June 3 and June 10, 1975, be Skip weeks. 

MOVED by Aid. Volrich 

THAT the regular meeting of Council scheduled for June 10, 1975 
be cancelled and the resolution of April 22, 1975, be amended accordingl 

- CARRIED 

(Aid. Boyce opposed) 


CITY MANAGER'S REPORTS 


A. MANAGER'S GENERAL REPORT 
MAY 2, 1975 


Works & Utility Matters 
(May 2, 1975) 

Local Improvements by 'Petition' 
(Clause 1) 


MOVED by Aid. Sweeney 

THAT the recommendations of the City Manager be approved, after 
amending recommendation 'C' to read as follows: 


"The projects listed in the attached schedule 
dated April 25, 1975, be brought before a Court 
of Revision at 1.45 p.m. on Tuesday, June 17, 1975. " 


Underlining 
denotes amendment . 

Building & Planning Matters 
(May 2, 1975) 

The Council considered this 
clauses identified as follows: 


- CARRIED UNANIMOUSLY 


report which contains four 


CI. 1: Point Grey Road Property Acquisition 

3623 Cameron Avenue 
Cl. 2: Point Grey Road Property Acquisition 

2665 Point Grey Road 
Cl. 3: Museums of Antique Music Machines and 

Antique Vehicles 
Cl. 4: Additions and Alterations to the Maritime 

Museum 

The Council took action as follows: 

Point Grey Road Property Acquisition 
3623 Cameron Avenue. (Clause 1) 

Council was advised that the owner of 3623 Cameron Avenue 
wishes to appear as a delegation regarding this clause. 


MOVED by Aid. Bowers 

THAT this clause be deferred and the delegation request be 
granted; arrangements to be left with the City Clerk. 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S REPORTS (Cont'd) 

Building and Planning Matters 
(May 2 , 1975) (Cont 'd) 

Clauses 2, 3 and 4 inclusive . 

MOVED by Aid. Bowers, 

THAT the recommendations of the City Manager contained in 
clauses 2 and 4 be approved, and clause 3 be received for information. 

- CARRIED UNANIMOUSLY 


Fire & Traffic Matters 
(May 2, 1975) 

The Council considered this report which contains two 
clauses identified as follows: 

CI. 1: West End Traffic Scheme II 
CI. 2: Cedar Cottage N.I. P. Allocation - 
Reconstruction in Intersection 

The Council took action as follows: 

West End Traffic Scheme II 
(Clause 1) 

MOVED by Aid . Harcourt 

THAT consideration of this clause be deferred, pending a report 
reference from the City Engineer at the next Council meeting. 

- CARRIED UNANIMOUSLY 

Cedar Cottage N.I. P. Allocation - 
Reconstruction in Intersection 
(Clause 2) 

MOVED by Aid. Marzari 

THAT the recommendation of the City Manager contained in this 
clause, be approved. 

- CARRIED UNANIMOUSLY 


Finance Matters 
(May 2, 1975) 

The Council considered this report which contains six 
clauses identified as follows: 


CI. 
CI. 
CI. 

CI. 
CI. 
CI. 


Assignment of Crossing Agreements 
Communication from Vancouver Police Board 
Vancouver City Planning Commission Request 
for Funding for the 1975 Fiscal Year 
Hearing Conservation Program 

Pacific National Exhibition Capital Budget 1975 
Establishment of Two Additional Speech Therapist 
I Positions 


The Council took action as follows: 
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CITY MANAGER'S REPORTS (Cont'd) 

Finance Matters 
(May 2, 1975) (Cont'd) 

Assignment of Crossing Agreements 
(Clause 1) 

MOVED by Aid. Volrich 

THAT the recommendation of the City Manager contained in this 
clause, be approved. 

- CARRIED UNANIMOUSLY 

Communication from Vancouver 
Police Board (Clause 2) 

MOVED by Aid. Volrich 

THAT the Police Academy bus be sold to the B.C. Police College 
for the sum of $1.00, with the understanding that it will be 
available for use by the Police Department on special occasions 
and emergencies . 

- CARRIED UNANIMOUSLY 


Vancouver City Planning Commission 
Request for Funding for the 1975 
Fiscal Year. (Clause 3) 

In considering this clause the Council was advised that the 
honorarium to the Executive Co-ordinator shown as $12,860, should 
read $12,360 reflecting a 14.4% variation from 1974. The net 
amount requested by the Planning Commission for 1975 is shown as 
$21,002 and should read $20,502. 

MOVED by Aid. Bowers 

THAT this clause be approved after amending the figures as 
stated above . 

- CARRIED UNANIMOUSLY 

Hearing Conservation Program 
(Clause 4) 


In considering this clause Dr. McLean of the Health Department 
advised that the City's cost for 1975 would be $2,535 and not $6,872 
as indicated in the report. 

MOVED by Aid. Bowers 

THAT the recommendation of the Medical Health Officer contained 
in this clause be approved, after amending the figures to reflect the 
City's cost of $2,535. 

- CARRIED 

(Aid. Volrich opposed) 
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CITY MANAGER'S REPORT (Cont'd) 

Finance Matters 
(May 2, 1975) (Cont'd) 

Pacific National Exhibition 
Capital Budget 1975 (Clause 5) 

MOVED by Aid. Bowers 

THAT the request of the Pacific National Exhibition for approval 
of the capital items totalling $2,132,900, and detailed in this claus 
be granted. 

- CARRIED UNANIMOUSLY 


Establishment of Two Additional Speech 
Therapist I Positions. (Clause 6) 

MOVED by Aid. Rankin 

THAT the recommendation of the Medical Health Officer contained i 
this clause be approved. 

- CARRIED 

(Aid. Bird, Volrich and the Mayor opposed) 


Personnel Matters 
(May 2, 1975) 

The Council considered this report which contains two 
clauses identified as follows: 

CI. 1: Annual Meeting of the Registered Nurses' 

Association of B.C. 
CI. 2: Business Orientation Program 

The Council took action as follows: 

Clauses 1 and 2 . 


MOVED by Aid. Bird 

THAT the recommendations of the City Manager contained in clauses 
1 and 2 of this report, be approved. 

- CARRIED UNANIMOUSLY 


Property Matters 
(May 2, 1975) 

The Council considered this report which contains two 
clauses identified as follows: 

CI. 1: Sale of Properties 

CI. 2: Soil Tests on City-owned Property 

The Council took action as follows: 
Clauses 1 and 2 . 

MOVED by Aid. Volrich 

THAT the recommendations of the City Manager contained in clauses 
1 and 2 of this report, be approved. 

- CARRIED UNANIMOUSLY 
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CITY MANAGER'S REPORTS (Cont'd) 

B. City's Coat-of-Arms and 
Use of "LOGO" 


On February 18, 1975 the Council requested the City Clerk to 
report to Council as a result of a complaint received regarding 
a "LOGO" being used to identify some City advertisements and letter 
heads of certain departments . 

Under date of April 29, 1975, the City Manager submitted a 
report from the City Clerk and a report from the Director of Social 
Planning. The Manager submitted his report for the consideration 
of Council as to which course Council should follow regarding a "LOGO 
and the City's Coat-of-Arms. 

The City Clerk, in his report of April 16, 1975, recommended 
that Council confirm only the registered Coat-of-Arms or badge be 
used to identify the City of Vancouver in its various forms of 
communication, including City equipment, unless some alternate is 
approved by Council. The City Clerk made other related recomm- 
endations . 

The Director of Social Planning in his report outlined the 
background on the use of the "LOGO" and recommended that a list of 
priority uses for the Coat-of-Arms or civic crest be developed. 
It was also recommended that the new design or "LOGO" be approved 
as an alternative to the civic crest for use in advertisements and 
other printed matter . 

MOVED by Aid. Bird 

THAT the Council confirm that only the registered Coat-of-Arms 
or Badge be used to identify the City of Vancouver and that there 
be no variation in the use of these symbols. 

- (carried) 

MOVED by Aid. Cowie (in amendment) 

THAT the matter of a suitable "LOGO", not based on the crest, 
be considered by a committee comprising the Mayor, Director of 
Social Planning and the City Clerk. 

- LOST 

Aid. Bird, Boyce , Bowers, Kennedy, Marzari, 
Rankin, Sweeney and Volrich opposed) 

The amendment having lost, the motion by Alderman Bird 
was put and CARRIED UNANIMOUSLY. 
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CITY MANAGER ' S REPORTS (Cont'd) 

C. Continental Hotel - 
1390 Granville Street. 


The following report was submitted by the City Manager, under 
date of April 17, 1975. 

" The Supervisor of Property 4 Insurance reports as follows :- 

"The City Clerk on Novemher 28, 197l+» forwarded a request from City Council 
to the Supervisor of Property & Insurance, for a progress report on the 
conversion of the Continental Hotel from the "Bridge Y", to a residence 
for older persons. 

On November 1, 197li, the Property & Insurance Office asstimed the respon- 
sibility for the premises and proceeded to carry out the transition in 
accordance with the commitments agreed to between the City and the Depart- 
ment of Human Resources. 

Close contact has been maintained with the City Manager who has been in 
communication with Mr. Norm Levi, Minister of Human Resources and his 
Deputy, Mr. Sadler. A number of questions regarding improvements in fur- 
nishings, meal service and rent levels have now been more or less re- 
solved. Some trends as to acceptance by prospective occupants are now 
indicated and a more definitive report can now be submitted. 

On November 12, 197l|» Council approved the report of the City Manager, 
which stated in part, that he had met with Mr. Sadler and reached agree- 
ment on the following points:- 

- The Continental Hotel to be occupied by elderly men and women 
of limited income. 

- The City to bring the structure up to by-law requirements. 
Estimated cost between $75,000 and $100,000 to be charged 
to the Provincial Government. 

- The Provincial Government to continue payments of operating, 
management and maintenance expenses. 

- The City to manage the building through the Property and 
Insurance Division and to charge for services rendered. 

Coimcil also authorized the hiring of the necessary staff and the expendi- 
ture of up to $100,000_for necessary alterations and purchase of furniture. 

Fire By-law requirements eaid necessary repairs and redecorating have been 
completed at a cost of nearly $1|0,000. 

Originally the rooms were equipped with a steel frame cot and a utilitarian 
chest of drawers. Fifty rooms have now been furnished with a box spring 
and mattress and we are awaiting delivery of floor mats, reading lamps, tables 
and chairs and upholstered chairs. An order has been issued for similar 
eqxiipment for the balance of the rooms. Total cost of furnishings will be 
$2li,233.8l. 

Applications for occupancy have been accepted and processed in accordance 
with criteria derived from reports of the Social Service Committee to Council 
and directives from the Minister of Human Resources. They are as follows:- 

(a) Age limit - 60 and over 

(b) Maximum Incone - $250 per month 

(c) Maximum Assets - $1,000.00 

(d) Residency in Vancouver - 12 months 


Priority Considerations 

Imminent displacement due to demolition. • 
Present accommodation exceptionally poor. 
Present rent excessively hij^i relative to income. 
Longer terra residency in Vancouver area. 

With the exception of the age limit these requirements are the Bone as 
for Oppenheimer Tjodge. 

Prior to the start up of the cafeteria meal service, applications were 
accepted for sleeping accommodation only, at a rent of $75 pe^J month. 
This rental amount was in accordance with instructions from the Minister 
of Human Resources. 
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:iTY MANAGER'S REPORTS (Cont'd) 


Continental Hotel - 

1390 Granville Street (Cont'd) 


The numter of applicants for residency was initially good, but after view- 
ing the spartan accommodation, "being advised of the rent and the lack of 
housekeeping facilities or meal service, the niunter who accepted was very 
low. Although the age limit was subsequently lowered to 5$, there were 
only nine occupants by December l6, 197l+« By March I+, 1975 1 the occupancy 
had reached 32 and was increasing at a rate of 5 to 8 per month. 

Almost without exception, those who declined the accommodation, gave as 
their reason the lack of housekeeping facilities or meal service and the 
inadequate furnishings. They considered $75 room rent plus buying meals 
at restaurants to be beyond their means. 

As it would be both expensive and impractical to provide cooking and food 
storage facilities in the rooms or in communal kitchens, the alternative 
of providing food service in the cafeteria was investigated. Extensive 
inquiries were made in 197i; regarding contract food services. A number 
of the major contractors were interviewed and Canadian Food Service Manage- 
ment Ltd. was selected as the most suitable for the City's need. This 
firm was retained as consultant on the Continental Hotel and also on the 
Central & Oliver Hotels. 

In February, 1975 a proposal was requested from Canadian Food Service 
Management Ltd. on a cost plus a fixed fee basis. This proposal was for- 
warded to the Provincial Government for consideration. 

A cost plus fixed fee agreement is recommended at least during the initial 
phasing in period. It can be instituted with a minimum of delay and per- 
mits full flexibility and control in staffing and menus according to need. 
Upon approval by the Minister, this service was in operation in less than 
2U hoTzrs. The alternative of competitive tenders, would require a U to 6 
week period. V/hile the cost per meal may be lower with full occupancy and 
all tenants paying for board and room, such a contract would require pay- 
ment for a mini mum number of meals per day. Control would be vested in the 
contractor, and menu patterns wotild be fixed. On March 19, 1975 when this 
service was started, all tenants were paying for room only and buying meals 
as they required. None were willing to pay full board and zoom at the rate 
of $195 per month as set by the Minister. 

When the food service was provided all new applicants were advised that oc- 
cupancy was for board and room only. During the week of April 3 "to 9i 1975 1 
occupancy was 3^ persons at $75 per month. Nineteen new enquiries were re- 
ceived but none accepted - they considered $195 per month too hi^ for their 
income . 

On Th\irsday, April iy, instructions were received to revert to applications 
at $75 per month for room only. Both types of accommodation are now being 
offered. 

During the above week, a total of 36 breakfasts, 1+9 lunches and 52 suppers 
were served on an a la carte basis. 

Canadian Food Service Management Ltd. are ctirrently operating under a let- 
ter of agreement pending completion of a formal contract agreement. The 
terms are for a fixed fee of $1,000 per month plus all on site costs. It 
is proposed that the contract be for a period of one year, with the option 
to renew up to a further three year period by mutual agreement. 

The Director of Legal Services is presently drawing up the contract docu- 
ments and it is RECOMMENDED tha't the Supervisor of Property and Insurance 
be authorized to enter into a contract agreement with Canadian Food Service 
Management Ltd., as noted above, to the satisfaction of the City Manager 
and the Minister of Human Resources. 

The City Manager RECC»#IENDS that the foregoing recommendation of the Supervisor 
of Property and Insurance be approved. " 


MOVED by Aid . Harcourt 

THAT the recommendation of the City Manager, contained in this 
report, be approved. 

- CARRIED UNANIMOUSLY 


JUL ^1 1970. 


'^0 8 
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Board of Administration, July 17, 1970 (FINANCE - 2) 

Clause No. 2 (Cont'd.) 


FURTHER RECOMMENDS that Council state it has no objections 
to Tag Days which are not held on public property and 

FURTHER RECOMMENDS that no action be taken on the requests 
for Tag Days from Nasaika Lodge and the United Nations 
Association . " 


Your Board brings this request for a delegation forward 
for Council's CONSIDERATION and instruction. 

(Copies of letter dated June 22, 1970, from District 
Nineteen, International Association of Lions Clubs, are 
circulated for the information of Council.) 

DELEGATION REQUEST - INTERNATIONAL ASSOCIATION OF LIONS CLUBS 


INFORMATION 

3 . Long Term Borrowing by Debenture Issue 

The Director of Finance reports as follows: 

"On July 7th, Council authorized a committee composed of the 
Chairman of Finance, Board of Administration and the Director 
of Finance to authorize the sale of bonds and appointed a 
group of dealers to place City bonds until December 31, 1970. 

On July 10th, the committee authorized the dealers to proceed 
with the sale of bonds at an interest yield of 9 3/8% to the 
purchaser which is well within the maximum of 9 3/4% 
authorized by Council. 

The dealers have now advised that the bonds have been sold 
as follows: 

Canadian Currency Bonds 

$2,000,000 9%% serial issue with bonds maturing in 
terms of from one to twenty years at prices depending 
on term to yield 9 3/8% 

$5,000,000 9^ sinking fund debentures with a term 
of 20 years at a price of 98.88 to yield 9 3/8% 

The yield to the purchaser is thus 9 3/8% and the interest 
cost to the City after providing for commissions and all 
other items of expense is approximately 9.49%. 

The Corporation Counsel is preparing the necessary by-laws 
for approval of Council in the near future." 

The Board of Administration presents this report for the 
information of City Council. 


****** 


FOR ADOPTIO.N SEE PAGE(S) 
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CITY MANAGER'S REPORTS (Cont'd) 

D. B.C. Government Complex - 
Robson Street Closure . 

For Council action on this report see pages 2-5. 

E . Parking Exemption Permits . 

The City Manager submitted a report under date of May 2, 1975, 
regarding Parking Exemption Permits, in which reference was made to 
Council's action of April 8, 1975 which provided for exemption for 
cars used by Provincial and Federal Government employees on government 
business, set an annual fee of $50 for each permit issued and set a 
time limit of one hour for parking exemption. 

A representation has since been made by the Department of Human 
Resources which states that the one-hour parking limit is too 
restrictive . 

In considering the Manager's report Council also noted a letter 
from the Vancouver Resources Board dated May 5, 1975, advising that 
the Board is an independent organization and is not synonymous with 
the Provincial Government, the Department of Human Resources nor the 
Federal Government. The writer requested that the permits requested 
only refer to the Board's staff and to the same number and type as 
was previously issued to the city Welfare Department. 

MOVED by Aid. Rankin 

THAT the request of the Vancouver Resources Board regarding 
Parking Exemption Permits be granted on the same basis as granted 
City employees, but with a maximum three-hour time limit. 

- LOST 

(Aid. Bird, Boyce, Bowers, Kennedy, Sweeney, 
Volrich and the Mayor opposed) 

Following a further explanation by the City Manager in view of 
the letter received from the Vancouver Resources Board, it was 

MOVED by Aid. Marzari 

THAT Parking Exemption Permits be granted to the Vancouver 
Resources Board only, on the basis of a three-hour limit maximum, 
with the fee set as per resolution of Council on April 8, 1975. 

- CARRIED 

(Aid. Bird, Bowers, Kennedy, Vclrich and the Mayor opposed) 

The Council recessed at approximately 6.15 p.m. 
to reconvene following the Court of Revision 
scheduled to commence at 7.30 p.m. 
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The Council reconvened in the Council Chamber at approximately 
8:15 p.m., with Mayor Phillips in the Chair and the following 

members present: 

PRESENT : Mayor Phillips 

Aldermen Bird, Bowers, Boyce , Cowie, Harcourt, 
Kennedy, Marzari, Rankin, Sweeney and 
Volrich 

DELEGATIONS, REPORT REFERENCE AND OTHER REPORTS (cont'd) 

Report of Standing Committee 
on Planning and Development, 
April 24, 1975 


(a) Arbutus-Burrard Connector 

The Standing Committee on Planning and Development in its report 
dated April 24, 1975, recommended Kitsilano Area Plan Policies 16, 17, 
18 and 19 be referred for consideration by City Council at an 
evening meeting. These plan policies are: 

"16. Non-local traffic should be directed to the arterial 
streets. 

17. Traffic problems in the apartment area be dealt witn 
by the improvement of existing arterial streets and 
the discouragement of slowing of non-local vehicles 
on residential streets. 

18. Cypress Street between Fourth Avenue and Kitsilano 
Point should be classified as a collector street. 

19. Arbutus Street be utilized as a collector street." 

Mr. Gascoyne, Assistant City Engineer - Traffic and Transportation, 
submitted a report dated May 6, 1975, and gave a report reference on the 
Arbutus-Burrard Connector. The report of the City Engineer concluded 
with the recommendation that property acquisition continue, and the 
funds for construction of the Connector be included in the next 
Five Year Plan. 

Mr. D. Janczewski, Kitsilano Local Area Planning, also addressed 
Council. The Planning Department recommended against proceeding with 
the Arbutus-Burrard Connector as it would have a negative effect on 
the residential quality of the Kitsilano area. 

Council then heard the following delegations on this matter: 

(i) Phoebe Brock representing the Kitsilano Neighbourhood House 
addressed Council and filed a brief opposing the proposed 
Connector. 

(ii) Mr. Tom Hinkle representing Kitsilano Transportation Committee 
also spoke against the proposed Connector. 

(iii) Mr. John Richmond, on behalf of ) some property owners & tenants 
in the area addressed Council and filed a petition signed by 
a number of local residents opposing the construction of the 
Connector. 

(iv) Ada George, representing the Kitsilano Information Centre 

Association addressed Council and filed a brief against the 
proposed Connector. 

(v) George Moul, representing the Kitsilano Ratepayers' Association 
spoke in favour of the Connector and filed a petition in 
support of his Association's view. 

MOVED by Aid. Bird, 

THAT the Arbutus-Burrard Connector not be proceeded with. 

- CARRIED UNANIMOUSLY 
cont ' d. . . . 
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DELEGATIONS, REPORT REFERENCE & OTHER REPORTS (cont'd) 

Report of Standing Committee 
on Planning and Development, 
April 24, 1975 (continued) 

Arbutus-Burrard Connector 
(continued) 

MOVED by Aid. Bowers, 

THAT plan policies 16, 17 and 18 be approved, and plan policy 
19 all as quoted above, be referred back to the Standing Committee 
on Planning and Development for further consideration. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt, 

THAT the disposition of the properties acquired by the City 
for construction of the Arbutus-Burrard Connector be referred to 
the Standing Committee on Planning and Development for consideration 
and report back. 

- CARRIED UNANIMOUSLY 

(b) Kitsilano Area Planning Programme: 
Apartment Neighbourhood Plan 

Council then considered recommendations B to H of the Committee 
contained in their report dated April 24, 1975 and dealing with the 
Kitsilano Apartment Plan. 

MOVED by Aid. Bowers, 

THAT recommendations B, C, D, E and H of the Committee contained 
in this report be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers, 

THAT recommendation F be approved and referred to the Standing 
Committee on Housing and Environment. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers, 

THAT recommendation G of the Committee be approved. 

- CARRIED 

(Alderman Boyce opposed) 


MANAGER'S AND OTHER REPORTS (cont'd) 

I. Reports of Standing Committee 
& on Planning and Development, 
III. April 17th and 22nd, 1975 

Downtown Zoning, West End Zoning, Central 
Area Planning and a Development Control 
Process (clause 1) 


MOVED by Aid. Bowers, 

THAT consideration of the above two reports be deferred 
to the Council meeting on May 13, 1975. 


- CARRIED UNANIMOUSLY 
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MANAGER'S AND OTHER REPORTS (cont'd) 


II. Report of Official Traffic 
Commission, April 11, 1975 

The Council considered this report which contains eleven 
clauses identified as follows: 


CI. 

1 

: Adoption of Minutes 

CI. 

2 

: Unfinished Business - 4 9th Avenue and Cypress Street 

CI. 

3 

: Pedestrian Signal Request - McGill Street 

CI. 

4 

: Identifying Cars of Disabled Drivers 

CI. 

5 

: Annual School Patrol Banquet - Grant Request 

CI. 

6 

I.e. B.C. Workshop 

CI. 

7 

Marine Drive at Heather Street 

CI. 

8 

Oak Street Bridge - Proposed Ramp 

CI. 

9. 

Oak Street and 59th Avenue 

CI. 

10: 

Knight Street 

CI. 

11: 

Other Business 


The Council took action as follows: 

MOVED by Aid. Marzari, 

THAT the recommendations of the Committee contained in Clauses 
1 to 10 of the Committee be approved and Clause 11 be received for 
information. 

- CARRIED UNANIMOUSLY 

(Clause 5 was Carried Unanimously and by the Required 
Majority) 

IV. Report of Standing Committee 
on Planning and Development, 
April 24, 1975 

Burrard Inlet Waterfront 
(Clause 1) 


MOVED by Aid. Bowers, 

THAT this Clause be received for information. 

- CARRIED UNANIMOUSLY 


V. Report of Standing Committee 
on Finance & Administration, 
April 24, 1975 

The Council considered this report which contains four 
clauses identified as follows: 

CI. 1: Jaycee '75' Sea Festival 

CI. 2: Folkfest '75' 

CI. 3: 1976-80 Five Year Plan 

CI. 4: Grants - Timing 

The Council took action as follows: 

Clauses 1, 2 and 4 

MOVED by Aid. Bowers, 

THAT the recommendations of the Committee contained in Clauses 
1, 2 and 4 be approved. 

- CARRIED UNANIMOUSLY 

(Clauses 1 and 2 were Carried Unanimously and by the 
Required Majority) 


cont'd. . . . 
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Report of Standing Committee 
on Finance & Administration, 
April 24, 1975 (continued) 

1976-80 Five Year Plan 
(Clause 3) 


MOVED by Aid. Volrich, 

THAT recommendations (a) to (e) of the Committee contained 
in this Clause be approved after amendment to recommendation (b) 
to read as follows: 

"(b) That Boards and Departments, (excludip^ the Police 
Department, in view of Council's previous action 
whereby the matter of costs for the Public Safety 
Building be referred to the Finance and Admini- 
stration Committee for consideration as part of 
the forthcoming Five Year Capital Program) ," be 
advised that their submissions are not to exceed 
the amount they submitted in the original refer- 
endum for the 1976-80 Five Year Plan." 

- CARRIED UNANIMOUSLY 

(Underlining indicates 
amendment) 


VI. Report of Standing Committee 
on Housing and Environment, 
April 24, 1975 

The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Housing Progress Report - Various Addresses 
CI. 2: Fire By-law Appeals 
CI. 3: Street Lighting 

The Council took action as follows: 

Housing Progress Report - Various 
Addresses (Clause 1) 


MOVED by Aid. Har court, 

THAT recommendations (c) , (d) , (h) , (j), (k) , (m) , (n) , (p) , 
(q) and (r) of the Committee be approved after amendment to 
recommendation (m) to read as follows: 

" (m) That Council approve the waiving of City taxes on 
this particular project for 1975, and approve in 
principle City taxes on this property being waived 
permanently . " 

MOVED by Aid. Har court, 

THAT the Housing Status report submitted by the Housing 
Planner be received. 

- CARRIED UNANIMOUSLY 

(Underlining indicates 
amendment) 

Clauses 2 and 3 

MOVED by Aid. Harcourt, 

THAT the recommendation of the Committee contained in Clause 
2 be approved and the recommendations of the Committee contained 
in Clause 3 be received for information. 


- CARRIED UNANIMOUSLY 
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VII. Report of Standing Committee 
on Planning and Development, 
April 24, 1975 

The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Implementation Report - Areas E & F 

Champlain Heights 
CI. 2: City School - Water Based Site 
CI. 3: Development of city-owned Land in Thunderbird 

Neighbourhood 

The Council took action as follows : 

Implementation Report - Areas E and 
F Champlain Heights (Clause 1) 

MOVED by Aid. Bowers, 

THAT recommendations A to F of the Committee contained in this 
Clause be approved after amendment to recommendations A and B to 
read as follows: 

"A. That the physical plan prepared by Downs/Archambault , 
and Urban Programme Planners, in consultation with the 
Champlain Heights Advisory Committee, as amended and 
described by the Planning Department (Appendix II) be 
approved subject to minor changes in enclave boundaries 
to provide design flexibility . 

B. That the density and uses prescribed for enclaves as 
outlined in Appendix IV be approved in principle as 
a guide for development, subject to further studies 
of economic feasibility . " < 

- CARRIED UNANIMOUSLY 

(Underlining denotes 
amendment) 

(Appendices II and IV on file 
in the City Clerk's Office) 


City School - Water Based 
Site (Clause 2) 


MOVED by Aid. Bowers, 

THAT the recommendation of the Committee contained in this 
Clause be approved. 

- CARRIED 

(Aldermen Rankin and Volrich opposed) 

Development of City-owned Land in 
Thunderbird Neighbourhood (Clause 3) 

MOVED by Aid. Bowers, 

THAT recommendations A, B, C, D, F, G, H and I of the Committee 
be approved after amendment to recommendation D to read as follows: 

"D. That the City of Vancouver offer for sale or lease to the 
Conf ratellanza Italo-Canadese , 2.0 acres surveyed from 
the western portion of Block 96, Section 29, T.H.S.L., 
at a price of $100,000 per acre , for the construction of a 
community centre; such sale or lease to be subject to the 
purchaser or lessee making application and obtaining 
rezoning for such site."; 


(Underlining indicates 
amendment) 


cont'd. 
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MANAGER'S AND OTHER REPORTS (cont'd) 

Report of Standing Committee 
on Planning and Development, 
April 24, 1975 (continued) 

Development of City-owned Land in 
Thunderbird Neighbourhood (Clause 3) 
(continued) 


FURTHER THAT recommendation E of the Committee be approved 
after adding the following as condition (vii) : 

"vii. The Society entering into an agreement undertaking 
to comply with the City's existing policy for aid 
and/or subsidies to non-profit organizations as 
approved by Council on December 3, 19 74." 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Har court, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Har court, 
SECONDED by Aid. Rankin, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 

BY-LAWS 

1. BY-LAW TO AMEND BY-LAW NO. 3575, 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW (Vancouver City Planning 
Commission) 


MOVED by Aid. Bowers, 
SECONDED by Aid. Rankin, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Bowers, 
SECONDED by Aid. Rankin, 

THAT the By-law be given second and third readings and the 

Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

2. BY-LAW TO AMEND BY-LAW NO. 3575, BEING 
THE ZONING AND DEVELOPMENT BY-LAW (N/S 
of S.E. Marine between Fraser & Poplar) 

MOVED by Aid. Bowers, 
SECONDED by Aid. Rankin, 

THAT the By-law be introduced and read a first time. 

- CARRIED 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 


cont'd. . . 
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BY-LAWS (cont'd) 


BY-LAW TO AMEND BY-LAW NO. 3575, BEING 
THE ZONING AND DEVELOPMENT BY-LAW (N/S 
of S.E. Marine between Eraser & Poplar) 
(continued) 


There being no amendments, it was 

MOVED by Aid. Bowers, 
SECONDED by Aid. Rankin, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 


(Alderman Harcourt was excused from voting on this By-law 
not having been present at the Public Hearing) 

3. BY-LAW TO AMEND BY-LAW NO. 3575, BEING 
THE ZONING & DEVELOPMENT BY-LAW (Area 
bounded by Kingsway, Nanaimo, 30th Ave. 
and Baldwin) 


MOVED by Aid. Bowers, 
SECONDED by Aid. Rankin, 

THAT the By-law be introduced and read a first time. 


The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Bowers, 
SECONDED by Aid. Rankin, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 


(Alderman Harcourt was excused from voting on this By-law 
not having been present at the Public Hearing) 


- CARRIED 


- CARRIED 


- CARRIED 


ENQURIES AND OTHER MATTERS 


Alderman Boyce - 
Right-turn Restrictions 
off Granville Mall 


raised the matter of the present 
restrictions on right turns off 
Granville Mall. The Mayor suggested 
that she meet with the City Engineer 
to discuss this matter. 


Alderman Volrich - 
Shaughnessy Hospital 
Expansion 


referred to a previous motion of 
Council on February 25, 1975, reques 
ing that the B.C.M.C. be asked to 
appear before Council, as soon as 
reasonably possible, to give definit 
answers to questions regarding the 
size of the Shaughnessy development, 
the types of new structures to be bu 
on the site, plans for retaining the 
present buildings and other such 
pertinent information as the City's 
Planning Department may request of 
them . 


cont'd 
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ENQUIRIES & OTHER MATTERS (cont'd) 


Shaughnessy Hospital He advised that B.C.M.C. have now 

Expansion (continued) filed with the Minister of Health 

first phase plans for the pediatric 
and maternal facilities at Shaughnt 
Hospital. The Citizens' Advisory 
Coiranittee is concerned with the lac 
of communication with them by the 
B.C.M.C. 


MOVED by Aid. Volrich, 
SECONDED by Aid. Bowers, 

THAT Council request the B.C.M.C. to respond to Council's 
motion of February 25, 1975. 

- CARRIED 


(Alderman Rankin opposed) 


Alderman Harcourt - advised that the City Engineer had 

Greenpeace Whaling Expedition provided a City crew to assist the 

Grant Greenpeace organizers from 4 to 6 

p.m. on Friday, April 25, 1975. 
This resulted in an outstanding cos 
to the Greenpeace organizers of 
approximately $80.00. 


MOVED by Aid. Harcourt, 
SECONDED by Aid. Rankin, 

THAT Council approve a grant of not more than $80.00 to the 
Greenpeace organizers to cover the cost of the City crew provided 
from 4 to 6 p.m. on Friday, April 25, 1975. 


- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 


Alderman Harcourt - 
Housing Director: 
Travel Expenses 


advised that arrangements have been 
made for the newly-appointed Housin^ 
Director to meet with the staff of 
the Housing. Corporation of Toronto 
to discuss their operation. 


MOVED by Aid. Harcourt, 
SECONDED by Aid. Kennedy, 

THAT Council authorize travel and normal expenses from Winnipeg 
to Toronto and return to Vancouver for the Housing Director to enable 
him to meet with staff of the Toronto Housing Corporation. 


- CARRIED 


(Alderman Rankin opposed) 


Alderman Kennedy - 
Procedure in Committees 


Alderman Boyce - 
Oakridge Traffic on 
Tisdall Street 


requested clarifi 
current practice 
in Committee and 
in the Committee' 
The Mayor advised 
wishing to have a 
in a Committee re 
permission of the 
this done. 


cation of the 
whereby motions put 
lost are not recorc 
s report to Council 
that any Alderman 
lost motion recorc 
port, should reques 
Committee to have 


referred to Council's motion of 
January 14, 1975, requiring Woodward 
to close the egress and ingress to 
Oakridge Shopping Centre on Tisdall 
Street and to provide a new exit on 
to Cambie Street. To date, it would 
appear that Woodwards have not taken 
any action to carry out Council's 
wishes in this matter. The Mayor 
directed that the City Manager repor 
to Council on the status of this 
matter. 
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ENQUIRIES & OTHER MATTERS (cont'd) 

Alderman Boyce - requested a report from City 

Rental of City-owned officials on current rents charged 

Properties . on City-owned properties in the 

vicinity of the previously proposed 
Arbutus-Burrard Connector. The 
Mayor so directed. 


The Council adjourned at approximately 9:45 p.m. 

***** 


The foregoing are Minutes of the Regular Council 
Meeting of May 6, 1975, adopted on May 13, 1975. 
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BOARD OF ADMINISTRATION 
PERSONNEL MATTERS 

SUPPLEMENTARY REPORT JULY 11, 1970 

RECOMMENDATION 

1 . Computer Operations Management Course - 
Mr. D.J. Reid and Mr. D. Walters, 
Data Processing and Systems. 

The Director of Personnel Services reports as follows: 

"Mr. R. L. Hawkins, Co-ordinator of Data Processing & Systems, 
with the approval of the Director of Finance, has requested 
that Mr. D.J. Reid, Supervisor of Machine Operations, and Mr. 
D. Walters, Data Processor IV, be enrolled in the I.B.M.'s 
Operations Management Course. This course is being held in 
Vancouver from August 3 to 7 , 1970, at a cost of $280 per 
student. The course deals directly with a number of signi- 
ficant changes that Mr. Hawkins wishes to implement in his 
branch. Both Mr. Reid and Mr. Walters will be instrumental 
in bringing about these changes in the computer operations 
branch . 

The comptroller of Accounts advises that funds are available 
v/ithin Appropriation 7090/933 - Administration and Technical 
Courses, All Departments. 

The Director of Personnel Services recommends that Mr. D.J. 
Reid and Mr. D. Walters be authorized to attend the above- 
mentioned course at a cost of $560 plus 5 days leave with 
pay. The course is covered by Regulation No. 248." 

Your Board RECOMMENDS that the above recommendation of the 
Director of Personnel Services be adopted. 


********** 


FOR ADOPTION SEE PAGE(S) J.k.ib.~- 
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CITY OF VANCOUVER 


SPECIAL COUNCIL - MAY 6, 1975 


A Special Meeting of the Council of the City of Vancouver was 
held on Tuesday, May 6, 1975 in the Council Chamber at 7.30 p.m. 

PRESENT ; Mayor Phillips 

Aldermen Bird, Bowers, Boyce, Cowie, 
Harcourt, Kennedy, Marzari 
Rankin, Sweeney, and Volrich. 

CLERK TO THE 

COUNCIL: R. Henry 


Local Improvements on the Initiative and by Petition . 

MOVED by Aid. Bird 
SECONDED by Aid. Sweeney 

THAT this Council resolve itself into a Court of Revision for 
the purpose of hearing complaints against the proposed assessments or 
the accuracy of frontage measurements, or any other complaint which 
persons interested may desire to make and which is by law cognizable 
by the Court, Mayor Phillips in the Chair. 

-CARRIED UNANIMOUSLY 


COURT OF REVISION 

Pavements, Curbs and Sidewalks on the 
Initiative - Schedule # 431A. 


Pavements, Curbs and Lane Pavements and Sidewalks 
by Petition - Schedule # 432. 

The Court received from the Collector of Taxes schedule # 431A 
listing local improvement projects at various locations on the initiative 
The Court noted that item #4 and item #6 had been defeated as a result of 
sufficient objections received. - ■ 

The Court also received from the Collector of Taxes schedule #432 
listing 178 local improvement projects at various locations by petition. 
The projects had been requested by the majority of the assessed owners 
by means of a sufficiently signed petition. 

* The Court also noted requests submitted by the Collector of Taxes 
to adjust measurements on items 13, 68, and 69. 

MOVED by Aid. Rankin 
SECONDED by Aid. Harcourt 

THAT schedule # 431A and 432 after amendment as submitted by the 
Collector of Taxes be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Rankin 
SECONDED by Aid. Harcourt 

THAT the Court of Revision rise and report. 

- CARRIED UNANIMOUSLY 


* Document re adjusted measurements on file in City Clerk's office. 
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COUNCIL 


MOVED by Aid. Rankin 
SECONDED by Aid. Bird 

THAT the report of the Court of Revision be received. 

- CARRIED UNANIMOUSLY 


Local Improvements Subsequent Procedure - 
Schedule # 431A and 432. 


The Council heard the following delegations speaking for or 
against the projects listed: 


#107 - M. MacLean 

# 46 - R. Murdoch 

# 56 - H. Sickora 

#162 - W. Chandler 

# 58 - W. Chandler 

# 66 - S. Hall 
#104 - M. McDermid 

# 29 - 

#115 - E. C. Sweeney 


Enquired re flankage charges. 

Enquired re interest rates and 
whether work would be carried out 
by a contractor or City forces. 

Complained re excessive charges and 
objected to parking situation caused 
by illegal suites. 

Enquired regarding heavy truck use 
of lane. 

Opposed project because of width 
and thickness of pavement required. 

Proposed a wider street width than 
planned for the project. 

Requested that the lane be paved 
to the fence lines. 

A resident requested that the 
City Engineer examine this project 
with a view to improving its 
width because of parking problems. 

Requested that the City Engineer 
examine the possibility of instal- 
ling speed bumps in the lane. 


The Council then considered the report of the City Engineer 
as submitted by the City Manager and reading as follows: 


"GENERAL 


Projects for works on the 'Initiative Principle' and 'by Petition' have 
been advanced under the provisions of the Local Improvement Procedure By-law and 
will come before a Court of Revision on May 6, 1975. 


The projects are identified as follows: 


Initiative 


Schedule 
431A 


Petition 


432 


Item 
1 
2 
3 

4 to 12 
13 & 14 
15 to 66 
67 to 181 
182 to 188 
189 & 190 


Type 

Pavement & Curbs, Higher zoned 

Pavement & Curbs, Arterial Streets 

P.C. Concrete Sidewalk 

P.O. Concrete Sidewalks (Filler Walks) 

Pavement and Curbs, Higher zoned 

Pavement and Curbs, Local Residential 

Lane Pavements, Residential Standard 

P.C. Concrete Sidewalks 

P.C. CoDcrete Sidcimlks on School 
Collector Streets 
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Local Improvements Subsequent Procedure 
Schedule # 431A and 432 Continued. 


DEFEATED PROJECTS 

The following projects on the 'Initiative Principle* have been defeated: 
Schedule Item Type 

— 431A 4 & 6 P.C. Concrete Sidewalks (Filler Walks) 


CAPITAL FUNDS 

The City's share of the recommended projects is available in the 1975 
Streets Capital funds as approved by Council April 15, 1975. 

RECOMMENDATIONS 

I RECOMMEND, subject to the proceeding of the Court of Revision and 
subsequent approval by Council, that: 

1. The 'Initiative' projects In Schedule 431A, except the defeated 
items A and 6, be undertaken. 

2. The projects 'by Petition' in Schedule 432 be undertaken." 
The City Manager RECC»1MENDS approval. 


MOVED by Aid. Rankin 
SECONDED by Aid. Harcourt 

THAT Item # 29 - Schedule 432 - Lakewood Drive both sides from 
William Street to Charles SJbreet be deferred pendinq further review and 
report bv the City Engineer. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Rankin 
SECONDED by Aid. Harcourt 

THAT the Initiative Projects under schedule 431A, except the 
defeated items 4 and 6 be undertaken. 

FURTHER THAT the balance of the projects 'by petition' in 
schedule 432 be undertaken. 

- CARRIED UNANIMOUSLY 

(Aid. Sweeney was excused from voting on project 115, schedule 432) 
The Council adjourned at approximately 8.15 p.m. 

The foregoing are Minutes of the Special Council Meeting 
(Court of Revision) of May 6, 1975, adopted on May 13, 1975. 
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Manager's Report, May 2, 1975 (WORKS - 1) 


WORKS AND UTILITY MATTERS 

RECOMMENDATIONS ; 

1. Local Improvements by "Petition" 

The City Manager submits the follovdlng reports of the City Engineer and 
Director of Finance: 

" First Step CCity Engineer's report) 

Petitions for 

- Pavements & Curbs, Local Residential 

- Lane Pavements, Residential Standard 

- P.C. Concrete Sidewalk 

sufficiently signed by affected property owners have been forvarded to me by the 
City Clerk. As required by the Local Improvement Procedure By-law, I have to advise 
that it is feasible and desirable to undertake the projects as Local Improvements. 

The projects are shown on the attached schedule dated April 25, 1975. 

Funds for the City's share of these Improvements were approved by Council on 
April 15, 1975. 

The 16 projects included in this report have been selected from 55 petitions 
on hand on a priority based on order of receipt up to the funds available. 

Second Step CDirector of Finance report) 

In accordance with the provisions of the Local Improvement Procedure By-law, 
I am submitting the City Engineer's report dated April 25, 1975. 

The estimated total cost of these improvements is $105,691 and the City's 
share of the cost is $75,523. 

I have to report that the necessary financial arrangements can be made to 
carry out this work." 

The City Manager has decided that it is desirable to undertake the projects 
referred to and RECOMMENDS that: 

A. The reports of the City Engineer and the Director of Finance be adopted, 
together with the details of the Second Step report on file in the 
City Clerk's office. 

B. The City-owned parcels shown on the list attached to the detailed 
Second Step report for the Local Improvement projects be declared 
assessable. 

C. The projects listed in the attached schedule dated April 25, 1975 be 
brought before a Court of Revision at 2.00 p.m. on Tuesday, June 3, 1975. 


fOR COUNCIL ACTION SEE PhQE{S) //,„„., 
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(BUILDING - 1) 


RECOMMENDATION 


BUILDING AND PLANNING MATTERS 


A-4 I 

L- J 


1. Point Grey Road Property Acquisition - 
3623 Cameron Avenue 

Thfe Director of Planning reports as follows: 

"On March 22, 1972, Council requested that the Director of Planning 
report on any development permit applications in the Point Grey 
Road area. 

A development permit application (#69584) has been received from 
Mr. Philip Garraway to construct a grade level wood deck which 
would extend from the rear of the building at 3623 Cameron Avenue 
and out over the existing seawall. 

An earlier development permit application (#68563) was issued on 
December 21, 1974 which allowed construction of a sundeck. The 
minor nature of the development was the basis for issuing the per- 
mit, although it should be noted that side and rear yard require- 
ments were relaxed to permit development. 

The development permit application #69584 currently before the 

City involves construction of a deck that would overhang the seawall. 

An extended deck of the sort proposed would encourage similar 
developments along Cameron Avenue, particularly as neighbours would 
find the extension(s) increasingly encroachlftg on their views. Event- 
ually, decks would overhang the entire seawall and considerably 
reduce the environmental amenity of the area in general and that of 
the foreshore beach in particular. 

In light of the precedent that would be set by allowing construction 
beyond and over the existing seawall, it is recommended that D.P.A. 
#69584 be refused." 

The City Manager RECOMMENDS approval of the recommendation of 
the Director of Planning. 


2. Point Grey Road Property Acquisition - 
2665 Point Grey Road 


The Director of Planning reports as follows: 

"On March 22, 1972, Council requested that the Director of 
Planning report on any development permit applications in 
the Point Grey Road area. 


A development permit application (#69777) has been received 
from John Keith-King Architects to alter the use of an 
existing dwelling by redeveloping it into a duplex. The 
address of the site is 2665 Point Grey Road, which is 
situated in Priority Area 2. 

In July, 1969, the Council, in response to a report from the 
Director of Planning, resolved that a number of limitations 
be placed on development along Point Grey Road, particularly 
in areas considered high priority in terms of future park 
plans. One limitation, which covers the location of the 
development permit application dealt with in this report, 
was that applications for alterations be approved, where the 
alteration does not exceed $30,000 in value. 

This alteration is expected to be in excess of $30,000 in 
value . 

The Local Area Planning staff in Kitsilano, and the Kitsilano 
Citizens' Planning Committee have reviewed the plans accompanying 
the application and have no objections to the proposed 
development unless City Council wishes to acquire this property. 
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(BUILDING - 2) 


Consequently, unless the City of Vancouver intends to acquire 
the property, it is recommended that D.P.A. #69777 be approved." 

The City Manager' notes that_ there are no funds remaining in the Point 
Grey Road Property Ac qui sitJ.on Account and RECOMMENDS that the 
recommendation of the Director of Planning be approved. 

INFORMATION 

3. Museums of Antique Music Machines & Antique Vehicles 

The Director of Planning reports as follows: 

"Doyle H. Lane wrote to City Council on February 24th, requesting 
assistance in locating a large "heritage" building to have a 
Museum of Antique Music Machines and Antique Vehicles. The 
Director of Planning was requested to report to Council 
on this matter. 

Mr. Lane was contacted and he indicated a need for a minimum 
of 8,000 square feet close to parking. Hodson Manor is too 
small and there is insufficient parking near the Old Museum. 
Mr. Lane felt a location outside the City core in a building 
with adjacent property which could allow for future expansion, 
would he preferred. 

While there are several buildings in Vancouver which fit these 
criteria most are privately owned. Mr. Lane has been advised 
to contact the Parks Board directly in regard to any buildings 
under their control. 

If any suitable buildings come to the attention of this 
department Mr. Lane will be so notified." 

The City Manager submits the foregoing report for the INFORMATION 
of City Council. 


RECOMMENDATION 

4. Additions and Alterations to the Maritime Museum 

The Director of Permits and Licenses reports as follows: 

"A letter and dravri.ngs have been received from the Vancouver Museums and 
Planet ariiim Association outlining their desire to carry out scxne major additions 
to the Maritime Museimi. The additional space would provide the following: 

a) A new enclosed entrance way extending to the parking lot along the 
north side of the St, Roch Shelter 

This is to provide a larger and more obvious entrance for the general 
public in addition to allowing for effective visitor control at time 
of entry. 

b) Space for a shop to sell maritime and nautical it«ns 

This would apparently be of considerable financial help in providing 
additional funding for the Museum. 

c) Additional display gallery with a new basanent storage area — 

During the presentation of the Maritime MuseiM of the Senator Laing 
Collection of Eskimo art and artifacts to the City of Vancouver, the 
Museums Association was informed that a further 250 pieces frcwi the 
Federal Collection will be sent to the Maritime Museum for display 
along with the » Laing* Collection. It was also menticaied that the 
Federal Government might provide funds to construct a gallery to 
display these collections. 


3/i 
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(BUILDING - 3) 


Clause No. 4 (continued) 


The Museums Association look to their soiirces of funding as the Federal 
Government and the Provincial Government Recreation Fund. It is not their 
intention to request funding from the City of Vancouver, They have a commitment 
from the Federal Government to provide a minimum of $25|000 towai^is construction 
of the gallery and storage area. 

In order to have a base to discuss funding vrith the Senior Governments the 
Jftiseums Association requires construction estimates and preliminary dravrings. 
Before the Museiims Association hires consultants, they v/ish to inform Council of 
the proposal and request approval in principal. 

The City Architect has examined the proposal and is concerned 
that the expansion on the waterfront side of the building will be 
detrimental to both the external and internal appearance. It is 
recommended that approval could be given for the preliminary design 
study and cost estimates, but final approval would be contingent on 
acceptance of the design by the Design Panel." 


The City Manager RECOMMENDS approval of the foregoing recommen- 
dation of the Director of Permits & Licenses. 
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FIRE AND TRAFFIC MATTERS 

CONSIDERATION : 


1 . VJest End Traffic Scheme II 

The City Manager submits the following report of the City Engineer: 

"On December 12, 1974, the Civic Development Committee considered a letter 
from the Greater Vancouver Taxi Driver Employees* Assocation expressing concern 
about the installation of Traffic Scheme II in the West End east of Denman. 
The Committee recomended that the City Engineer prepare a report reference for 
Council including all alternatives suggested and no action be taken in the mean- 
time. A report reference vd.ll accompany this report. 

Background 

The traffic barriers are a result of the implementation of West End policy 
guidelines 7 and 8 adopted by Council in 197?. Guideline 7 dealt with through 
traffic and the desire to minimize its impact on West End Streets and Guideline 
8 was proposed to limit local West End generated traffic to 2 - 3 blocks on 
local streets and to direct the traffic onto the arterials. 

The through traffic problem was significant on streets west of Denman 
(Chilco, Gilford) but is virtually negligible east of Denman despite numerous 
references to it by various groups and individuals. 

There was considerable pressure during the Guideline preparations to "improve 
traffic conditions" east of Denman and Guideline 8 was the result. However, there 
was a very significant difference in traffic conditions between Chilco Street 
(10,000 vehicles per day; 907. non-local) and say, Jervis Street (2,000 vehicles 
per day; 907o local). 

Considerable support (2/3 in favour) has been noted for the treatment west 
of Denman where traffic conditions have been altered drastically and living 
conditions related to traffic noise improved substantially with relatively 
little inconvenience to local residents, service vehicles, taxis, etc. 

Traffic Scheme II received only a 507o favourable response in part reflect- 
ing the people's realization that they were not going to benefit significantly 
in terms of reduced traffic volumes, noise, etc., but would suffer more incon- 
venience. 

West End Policy Guideline 9 dealt with West End Parking which was identified 
by West Enders as their nximber one problem. In the summer of 1974 proposed park- 
ing regulations were referred back to the West End Planning Team to obtain public 
reaction subsequent to implementation of these (or revised) regulations. These 
regulations were: 

In 3 trial areas (1. West of Denman between Nelson and Albemi ; 2. South 
of Davie between Broughton and Bute; 3. East of Bute between Robson and Pendrell) 
parking on-street be prohibited from 4:00 A.M. to 9:30 A.M. and decal parking for 
residents only be established in lanes. 

Questionnaires "have been sent out and 3 public meetings have been held to 
consider the proposed regulation. A report will be submitted later this year on 
this matter. 

Traffic Scheme II 

Traffic Scheme II proposed the installation of eight barriers, one cul-de-sac, 
two street end closures, speed deterrent bumps in certain lanes and the two-waying 
of Thurlow between Nelson and Pacific as shown on the attached plan. 

Future Plans for the Area East of Denman 

On-going planning for the West End undoubtedly will result in proposals for 
mini-parks in the area east of Denman achieved by closing portions of the local 
streets. The barrier system was in part, an experiment to determine how traffic 
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patterns might be altered to decide on possible locations for mini-parkB. Even 
if no more barriers are installed, consideration should be given to the fact that 
there will be pressure from various public groups to close streets to vehicles 
for the creation of mini-parks. The attached sketch from the consultant's report 
"Open Space - a policy outline for the West End" prepared for the West End Planning 
Team (not adopted by Council) illustrates street closures for open space. 

Options 

At the Committee meeting in December 1974, the following five options were 
discussed briefly and are further commented on in this report. 

(a) Proceed as originally scheduled by installing barriers early in 1975. 

(b) Take no action until the barriers already installed west- of Denman can be 
assessed following one year of operation. These barriers have eliminated 
the majority of through traffic problems and this may be all that is re- 
quired. 

(c) Select one or two barriers to be installed in localities the Committee 
feels may be beneficial, recognizing that this will not achieve guide- 
line 8, i.e. to limit local traffic. 

(d) Consider the possibility of extensive stop-signing. 


(e) In view of the absence of a clear majority support for the barrier scheme 
and complaints of West End commercial services, the Committee consider 
whether it is still necessary to implement guideline 8. 

Comments 

Item (b) - The barriers, closures, etc., west of Denman have been in since 
June 1973, and have proven to be very successful and acceptable to the residents 
(2/3 in favour) in eliminating through traffic from local streets. However, the 
traffic situation on local streets east of Denman is different, and therefore, 
the experience west of Denman is not really relevant in assessing the appropriate- 
ness of possible schemes east of Denman except that through trips have been 
virtually eliminated already. 

Item (d) - This would mean installing stop signs on all four legs at every 
intersection. In some specific locations, such treatment may discourage some 
traffic, however, because of the relatively low volume on local streets, ex- 
tensive stop signs treatment may lead to a non-observance situation or a "rolling 
-stop" habit that would be undesirable. Extensive stop sign treatment in an area 
such as this when dealing with primarily local traffic is not considered appropriate. 
A real "stop-start" noise problem would also arise. 

Items (a) , (c) & (e) - The barrier plan for the eight new barriers was a 
carefully developed scheme involving a relationship between all the barrier 
locations and the resulting traffic patterns. The installation of some but not 
all the barriers may create worse overall conditions than desirable, i.e. there 
could be more people who felt adversely affected than people who felt beneficially 
affected. 

A partial implementation of the barrier plan in those areas that had a positive 
response (greater than 607«, e.g. Barclay/Broughton , Smithe/Jervis) might be con- 
sidered but the resultant traffic patterns may be more detrimental than present 
conditions to many people. These conditions could be changed by installation of 
additional barriers or by removal of these implemented as part of the partial scheme. 


One element of Traffic Scheme II that would be beneficial and should be 
implemented (at least on a trial basis in a number of locations) is the speed 
deterrent bumps in the lanes. It would be appropriate to install approximately 
one-quarter of the speed deterrent bumps originally proposed in order to study 
their effectiveness and acceptibility. The locations for such a trial would be 
lanes adjacent Davie and Robson that have commercial on one side and residential 
on the opposite side. 
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Because of the many disruptions to the downtown street system brought about 
by various construction projects, etc., the two-waying of Thurlow Street should 
not be implemented now. This item is somewhat independent of the remainder of the 
traffic scheme and the downtown street system, will be monitored and at some time 
in the future the two-waying of Thurlow can be reviewed. 

West End Planning Staff Comments 

Traffic Scheme II was approved by Vancouver City Council in July, 1974, in 
order to achieve both the following objectives for the area east of Denman: 

(1) Implement Policy Guideline #8 - "divert local traffic from 
residential streets to collector streets"; and 

(2) Anticipate and provide necessary experience for the future 
development of mini -parks. 

A reply-paid questionnaire with a map of the proposed scheme and explanation 
was distributed to all West End households by the postman's walk method. Of the 
23,600 questionnaires sent out, 3,088 replies were received, representing 13.47o 
of households. 

For the total replies, the results indicated 567o in favour, with drivers 
being about 507o and non -drivers 737o in favour. The response west of Denman was 
most favourable (677o). 

Response from the area east of Denman varied by sub-areas, ranging between 
45-637o in favour (see attached West End Traffic Scheme II). The overall favour- 
able response east of Denman was 517o. 

Subsequent to the receipt of the questionnaires, the West End Planning Centre 
has received only 23 letters from local residents regarding Traffic Scheme II. 
These were similar to the response obtained by the questionnaire (12 in favour, 
11 opposed). 

In addition, a petition was received from 415 Nicola Street residents urging 
the re-classification of Nicola Street from the category of "local distributor" 
to "residential" street in Traffic Scheme II. The petition supported the re- 
routing of heavy traffic volume around the West End but suggested 4-way stop 
streets as an alternative to barriers. 

The Greater Vancouver Taxi Drivers Employees Assocation discussed their 
opposition to Traffic Scheme II with West End planners at a meeting in November. 
They reacted favourably, however, to the City providing all taxi-drivers with a 
map indicating best routings and the location of any additional traffic diverters 
installed. 

The City Engineer has outlined several problems and reservations regarding 
Traffic Scheme II. West End planners wish to draw Council's attention to West 
End Policy Guidelines #10 and #11: "develop planned park space; provide for 
additional park space", and "design and program park spaces". 

As a part of the approved work program. West End planners will be report- 
ing on an open space policy for the West End. As a part of this report, and 
in conjunction with the City Engineer and others as outlined below, it is pro- 
posed that recommendations should be made upon the location of some trial mini- 
parks east of Denman. It is thought that in addition to achieving guidelines 
#10 and #11, this would partially achieve Guideline #8: to divert local traffic 
to collector street. 


The West End planners therefore submit an additional alternative for 
consideration : 

(f) that Council request the West End planners to report back concerning 
possible locations of trial mini-parks east of Denman, taking into 
consideration : 


Cont'd . . 
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BOARD OF ADMINISTRATION 

PROPERTY MATTERS 
JULY 17, 1970 


The Board considered matters pertaining to Properties and submits the 
following report. 


RECOMMENDATIONS 


1 . Lease of 111 Alexander Street 

The Supervisor of Property and Insurance reports as follows: 

"Lots Eig 23, 24 & 25 except Right-of-Way , Block 1, D.L. 
I81-196 being 111 Alexander Street were acquired in 
1900 for the installation of an underground structure 
involved with the sewer system. This structure is 
under both the street and the lots involved and removal 
would require substantial excavation of the street and 
adjoining lots. The lots have situated thereon a small 
building which has been operated as a cafe since 1933 • 

The cafe business has been purchased by Mr. R.G. Foot 
who has offered the City a rental of $J4.0.00 per month 
plus all taxes, and has requested the security of a term 
lease. The Director of Planning has recommended a 
lease term of three years. The rental offered is consid- 
ered to be acceptable and the Supervisor of Property and 
Insurance therefore: 

RECOMMENDS that the subject property known as 111 
Alexander Street be leased to Mr. R.C. Foot in the name 
of 'Rucketts Grill' for a three year period commencing 
June 1, 1970 subject to the following conditions: 

a) A rental of $[4.0.00 per month plus all taxes, subject 
to a yearly review. 

b) The lessee to be responsible for all utilities 
(light, heat, water). 

c) The lessee to be responsible for all maintenance of 
heating, wiring, painting, plumbing and decorating 
the interior and exterior. 

d) The City to be responsible for structural repairs. 

e) The documents being satisfactory to Corporation Counsel 
and the Supervisor of Property and Insurance." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 
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(1) recommendations made by the West End Open Space consultant; 

(2) the advise of the City Engineer concerning traffic implications; 

(3) the views of local residents; 

(4) the advice of the Parks Board and the Fire Chief ; 

(5) preliminary evaluation of mini-parks west of Denman as they are 
completed. 

Simimary 

Implementation of Traffic Scheme II to achieve Guideline 8 was approved by 
Council on July 23, 1974, and has been postponed for further review at the request 
of the Civic Development Committee in December 1974. The purpose of Guideline 8 
was to reduce traffic problems in the West End (primarily east of Denman) and thereby 
improve the liveability and amenity of the area. A trade-off against this improve- 
ment is a reduced level of transportation service to the residents of the West End- 
In a survey of West End residents it was determined that about half favour the en- 
vironmental improvement and the other half are concerned about the inconvenience 
which this entails. Thus, there is no clear majority for either. It is not certain 
that the residents of the West End wish Guideline 8 to be implemented. One element 
of Traffic Scheme II that should be implemented on a trial basis is the speed deter- 
rent bumps in the lanes adjacent Davie and Robson. 

The two-waying of Thurlow should not be proceeded with at this time. 

Accordingly, the City Engineer RECOMMENDS that: 

(a) approximately % of the speed deterrent bumps in West End lanes originally 
approved by Council as part of Traffic Scheme II be implemented on a trial 
basis ; 

(b) the two-waying of Thurlow not be proceeded with at this time. 

With respect to the local street aspects of Traffic Scheme II (barriers, cul- 
de-sacs) the options listed below are presented to Council for consideration: 

(a) proceed as originally scheduled and install the barriers now; 

(b) take no action until the completed mini-park/diverter system west of Denman 
can be assessed. (Completion is scheduled for later this spring). 

(c) select one or two barriers in areas responding favourably (in excess of 607o) 
for installation now, recognizing this will not achieve Guideline 8; 

(d) consider extensive stop-signing on local streets; 

(e) in view of the absence of a clear majority support for the barrier scheme and 
complaints from West End commercial services, consider whether it is still 
necessary to implement Guideline 8; 

(f) that Council request the West End planners to report back concerning possible 
locations of trial mini-parks east of Denman, taking into consideration: 

(1) recommendations made by the West End Open Space consultant; 

(2) the advice of the City Engineer concerning traffic implications; 

(3) the views of local residents; 

(4) the advice of the Parks Board and the Fire Chief ; 

(5) preliminary evaluat ion of min i -park s wes t of Den man as th ey are completed." 

The City Manager submits the foregoing report of the City Engineer 
to Council for CONSIDERATION. 


RECOMMENDATION ; 

2. Cedar Cottage N.I. P. Allocation: Reconstruction in 
Intersection 

The City Manager submits the following report of the City Engineer and the 
Director of Planning: 

"The Cedar Co-ttage N.I.P, Concept Plan as approved by City Council on 
November 12, 1974, stated that one of the priorities in the Cedar Cottage area 
is "To improve the safety of the area (in terms of traffic as well as in terms 
of vandalism)". Part of the reason for this priority was regard for pedestrian 
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and vehicular safety at the 18th Avenue/Victoria^ommercial Divers ion/Pindlay 
Street Intersection. In the general Community questionnaire that was distributed 
in September of 1974 the suggestion that traffic lights be installed at this 
intersection was rated 5th of the 40 N,I,Po project suggestions placed on the 
questionnaire by the N.I. P. Committee. Requests for traffic lights at this 
intersection were also made at the public meetings held in the area and at other, 
smaller, meetings. 

In the Fall of 1974 the Engineering Department undertook a study of the 
street and traffic patterns in the Cedar Cottage area. The results of the study 
indicated that pedestrian and traffic volumes at this location were not signifi- 
cant enough to warrant installation of traffic lights when compared to citywwide 
criteria and priorities. However, redesign and reconstruction of the intersection 
to reduce, to about one— half , the length of the pedestrian cross»*walk across the 
Victoria^ommercial Diversion was a feasible alternative and costing estimates 
were prepared. The new design also materially simplifies the vehicular flow 
patterns through the intersection which will assist the local motorists wishing 
to enter the major flowo The redesign and cost estimates were considered and 
approved by the Cedar Cottage N.I .P. Committee and included as part of the uti»» 
lities budget in the N.IoP. Concept Plan. The estimated cost including landscaping 
and the City's share of a related looal improvement sidewalk total $17,000.00. 

The Director of Planning points out that the Cedar Cottage N.I.P. Committee 
wishes it noted that although they have approved of the intersection redesign, 
they are still of the opinion that traffic lights are a necessity and that if the 
reconstruction does not prove satisfactory in improving the safety of the inter- 
section then installation of traffic lights should be reconsidered. 

The City Engineer and the Director of Planning recommend that the recon- 
struction of the above intersection be approved with the cost, estimated at 
$17,000.00 chargeable to Cedar Cottage N.I.P. funds." 

The City Manager RECOMMENDS that the above report of the GLty Engineer and 
the Director of Planning^ be approved. 


FOR COUNCIL ACTION SEE PAGE(S) 
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FINANCE MATTERS 


RECOMMENDATION 


1. Assi(^nment of Crossing Agreements 


The Assistant Director of Legal Services reports as follows: 

"Many of the sidewalk crossing agreements between 'the City and 
occupiers of the premises served by the crossing are secured by 
a surety company bond. The purpose of the bond is to ensure that 
the City is reimbursed for reconstruction costs in the event that 
the holder of the agreement neglects or refuses to pay these 
costs. When a new occupant arrives, it is necessary to assign 
the old agreement to the new occupant and arrange a new bond or 
have the existing bonding company consent to having the assignee 
of the agreement also become the new principal under the bond. 
These procedures are nothing more than routine administrative 
paper work. 

Thus it is recommended that the authority to consent to an 
assignment of a bonded crossing agreement be delegated to the 
Director of Legal Services. It is further recommended that such 
crossing agreements be secured by whatever security shall be 
acceptable to the Director of Legal Services. In each case, the 
documentation shall be to the satisfaction of the Director of 
Legal Services . " 

The City Manager RECOMMENDS that the foregoing recommendation be 
approved . 


CONSIDERATION 


2. Communication From Vancouver Police Board 


The following report has been received from the Director of Finance. 

"I have been asked to submit to City Council the following communic- 
ation from the Vancouver Police Board: 

'The Chief Constable reported that the Training Academy 
had a 1958 bus which was used for transporting recruits 
to the outdoor range and swimming pool. It was also used 
to transport members of the Force during demonstrations 
and special events. He said the B.C. Police College 
wished to purchase the bus for the nominal sum of $1.00 
with the understanding that it would be available to the 
Force for use on special occasions and emergencies. The 
Chief recommended that the bus be sold to the B.C. Police 
College for the sum of $1.00. 

Moved : 

'THAT City Council be requested to consider authorizing 
the sale of the Police Academy bus to the B.C. Police 
College for the sum of $1.00 with the understanding that 
it will be available for use by the Police Department 
on special occasions and emergencies.' 


Carried. ' 
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The bus was purchased in 1958 at a price of $7,000.00, and last year 
approximately $2,000.00 worth of work was done on the motor, transmission, 
etc. The City's Purchasing Agent considers the value of the bus to be in 
the area of $800.00 to $1,000.00. The B.C. Police College is a Provincial 
organization. " 


The City Manager submits the above report of the Director of 
Finance for Council CONSIDERATION. 

3. The Vancouver City Planning Commission Request for 
Funding for the 1975 Fiscal Year 


The Director of Finance reports as follows: 

"City Council, at its meeting of December 17, 1974, reviewed the terms of 
reference of the Vancouver City Planning Commission and resolved that 
the staffing requirements of the Commission consist of an executive 
co-ordinator and secretarial staff. It was also resolved that the staffing 
requirements of the Commission be reviewed by an appropriate Council 
Committee and report back to Council in six months time (June 1975). 

The Commission has, by their letter dated March 19, 1975, to the Standing 
Committee on Finance and Administration, submitted its 1975 proposed 
operating budget, and requested funding from the City in the amount of 
$21,002.00. The following is the detail, by category, of the proposed 
expenditures, together with the 1974 appropriations and actual expenditures. 


1974 Variation of 1975 


Category of 

Expenditure Appropriation 

Actual 
Expenditure 

1975 
Request 

Request 
Actual 

over 1974 
Expenditure 

Office Supplies 
& Services 

$ 2,350 

$ 2,337 

$ 2,825 

i 

$ 488 

'A. 
21% 

Workshops , Seniinars , 
& Conference Expenses 

2,500 

2,023 

2,500 

477 

24% 

Public Meetings & 
& Information Process 

1,000 

203 

1,000 

797 

393% 

Refreshments for regular 
and Special Meetings 

1,000 

980 

1,600 

620 

63% 

Grant to Composite 
Committee 

2,500 

2,500 

2,500 



Honorarium to 

Executive Co-ordinator 

10,800 

10,800 

12,860 

2,060 

19% 

Total 

$20,150 

$18,843 

$23,285 

$4,442 

24% 

1974 unexpended balance 



(2,283) 



Net amount requested for 

1975 


$21,002 




The foregoing does not include the cost of the secretarial staff as referred 
to in the Council resolution of December 17, 1974. This staff, although 
devoted entirely to the City Planning Commission, is funded in the budget of 
the City Planning Department as follows: 
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1975 Estimated Cost 
$16,068 


One full-time Stenographer III ) 
(established by resolution of Council Aug. 10, 1972) ) 

One full-time Stenographer II ^ 
(established by resolution of Council Mar. 13, 1973) ^ 

Overtime 5qq 
Temporary Help (Vacation Relief) 622 
Fringe Benefits 1 63q 

Total 1975 Secretarial Costs $ 18,8 20 

Total 1975 City cost of City Planning Commission 
as detailed herein: 

City Planning Commission Request $ 21 002 

Secretarial help funded in City Planning Department 18,820 

Total City Cost $ 39 822 


The City Planning Commission request for $21,002, exclusive of secretarial 
help m the amount of $18,820 which is funded in the City Planning 
Department, is submitted for Consideration." 

The City Manager submits the foregoing report of the Director of 
Finance for Council CONSIDERATION. 


4. Hearing Conservation Program 


The Medical Health Officer reports as follows: 

"For over 20 years the Health Department has operated a hearing screening 
program which has concentrated on assessing hearing thresholds in school children 
with a much lesser emphasis on the hearing of preschool children and adults. 
Late in 1973 I asked the Senior Speech Therapist to undertake a review of this 
service and to advise on any changes that might be necessary. This review was 
completed and the report submitted in February 1974 and it indicates that the 
existing program is totally inadequate for the following reasons: 

a) inadequate testing environments in the schools and health units, 

b) inadequate level of training of existing personnel 
(Audiometrist, Pay Grade 14), 

c) lack of suitably trained senior to direct program leading to inadequate 
criteria for the program and incomplete data on which to base modifica- 
tions. 

From the data available it appears that many children with hearing defects were 
missed and an even larger group, sometimes as many as one-third, have been falsely 
labelled as hearing impaired. Screening programs which miss or falsely identify 
the persons in the target population are recognized as inefficient and ineffective. 
Clearly this program has not met its objectives adequately in recent years. 

Rationale for Program Modification 

It is estimated that between 4% and 5% of the population have impaired 
hearing and of this group over half are either totally deaf or have a moderate to 
severe loss of hearing acuity. Hearing loss can interfere with many aspects of 
development and living. In particular, it impedes language development in children, 
interferes with school progress, hinders communication in all age groups and con- 
tributes significantly to the isolation of the elderly. In Vancouver there are 
approximately 10,000 people with a significant hearing impairment. 
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The hearing screening program of this Department has been operated to 
identify persons with possible hearing loss. It has not served to identify the 
specific type of loss nor contributed significantly to the rehabilitation or 
follow-up of persons so affected. This conmunity lacks sufficient suitable 
resources to undertake these tasks and it is unlikely that these resources will 
be developed in the foreseeable future. I therefore recommend that the Health 
Department be authorized to undertake a review of service requirements and consider 
the costs of establishing a hearing conservation program with the initial emphasis 
on children, later adults. 

While a hearing conservation program is clearly what is required, the 
Health Department does not have in its establishment a person broadly trained and 
experienced in audiology to advise it on the details of such a program. It is 
therefore recommended that a professional audiologist be hired for up to one year 
to undertake this detailed review of audiological needs in this community and to 
advise on the structure of a comprehensive hearing conservation program. It will 
be necessary to fill this position with a person holding at least a Master's degree 
and preferably a Ph.D. in audiology and with a minimum of 5 years' experience in 
clinical audiology and experience in the development of community hearing conserva- 
tion programs including training and supervision of field staff and administration 
of a program budget. It is estimated that a specialist of this calibre will cost 
approximately $22,400.00 per year. At the completion of the review the audiologist's 
recommendations and cost details will be submitted to Council for its consideration. 


Cost Sharing 

The review to be done by the audiologist will be co-sponsored by the Vancouver 
School Board which will share the cost equally with the City. The School Board cost 
sharing is, however, already included in the present School Board allocation to the 
City, as their share of the Public Health Programme generally, so that there will be 
no additional contribution from the School Board with which to fund this proposal. 
It is anticipated that a comprehensive hearing conservation program will be more 
expensive than the present limited hearing screening program and that this cost could 
be shared among the City, Vancouver School Board, and the Provincial Department of 
Health Services. Once the report and its recommendations have been submitted 
negotiations will be opened with these other two bodies on this matter. 

The Business Manager of the V.M.R.E.U. has received a copy of this report. 
Summary 

Your Medical Health Officer recommends that: 

a) the existing position of Audiometrist in the Health Department be 
abolished with a resultant reduction in annual cost of $8,655.00, 
including fringe benefits, 

b) a temporary one year position of Consultant-Audiologist be established 
at a total annual cost of $22,400.00, including fringe benefits. The 
Vancouver School Board has agreed that this position will be included 
in the cost shareable programme to which the Board is allocating 
$1,650,000.00 in the 1975 fiscal year. The total annual cost for this 
position will be $22,400.00, with this amount partially offset by 

the reduction of $8,655.00 referred to in (a) above, leaving a net 
annual increased cost of $13,745.00. It is anticipated that, if 
approved, the programme would commence in June, 1975, so that the 
programme would run from June 1, 1975 to May 31. 1976. The additional 
City cost for 1975 would be $6,872.00, and the Comptroller of 
Budgets advises that, if this report is approved, the source of 
funding will be Contingency Reserve. 

c) The Director of Personnel Services report to the City Manager on the 
salary and classifications of the new position. 
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The City Manager notes that funding this temporary position 
constitutes a new service leading a further increase in the 
standard of service being provided and submits the recommendations 
of the Medical Health Officer for Council's CONSIDERATION. 

5. Paci fic National Exhibition Capital Budget 1975 

The Director of Finance has submitted the following report. 

"Each year the PNE is required to submit its operating budget to 
Council for information and its capital budget for consideration and 
approval. The report to Council on the 1975 PNE operating 

budget will be forwarded shortly. 

The proposed 1975 PNE capital budget is herewith submitted in 
this report. 

Council has so far this year approved three items being: 
(i) Improvements to the main entrance $126,500.00 
(ii) Improvements to feature attractions area 130,000.00 
(iii) Improvements to racetrack, PNE share 980,000.00 


TOTAL $1,236,500.00 


The PNE is now presenting the balance of their 1975 proposed 
capital budget, consisting of the following items: 

A. 69 KV electrical system $1,435,000.00 
(Council in 1974 approved $1,000,000.00 but 

the estimates have come out considerably higher.) 

B. Coliseum rink lighting 280,000.00 

C* Parking lot improvements, landscaping, drainage 

etc. 250,000.00 

D. Works and Stores department improvements 24,700.00 

E. Dogwood renovations 35,000.00 

F. Electrical improvements 108,200.00 


TOTAL $2,132,900.00 


The detailed descriptions of these items as submitted by the PNE 
are attached to this report. The PNE advises that the funds required 
to meet the obligations of the Pacific National Exhibition resultant 
from the undertaking of these and previously proposed projects can be 
provided for out of the funds generated by the operations of the PNE. 

I asked the Comptroller of the PNE to provide me with a cash flow 
projection based on their capital program and probable net profits 
over a period of several years. He has provided this projection and 
it would seem to indicate that the PNE can handle these proposed cap- 
ital expenditures. It should be pointed out that the total of the 
above items, being $3,369,400.00 does not include the jockey club's 
share of the racetrack improvements, being $2H million. However, this 
is provided for in the cash flow projection as a loan in 1976 of $2% 
million and the projection further provides for the repayment from the 
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jockey club of their share plus the repayment by the P.N.E. 
to the Bank on the loan. 

The request of the P.N.E. for Council approval of the 
above capital items totalling $2,132,900.00 is submitted 
to Council for consideration." 


The City Manager submits the above report of the 
Director of Finance to Council for CONSIDERATION. 


CONSIDERATION 


Establishment of Two Additional Speech Therapist I 
Positions 


The Medical Health Officer reports as follows: 


"In 1967 City Council, recognizing the unmet needs of the City's speech and language 
handicapped, established 5 fullrtime Speech Therapist positions; allocated one per 
Health Unit. In 1969 Council authorized the upgrading on one of these positions, 
creating a Speech Therapist II with both supervisory and clinical service responsi- 
bilities. 


Since the inception of this service, it has been evident that only a small percent- 
age of the need can be met with a staff of 5 therapists, even when their service is 
complemented by the work of up to 7 School Board Therapists. In the last year, 
serious inequities have arisen in the distribution of Speech Therapy services. 
Specifically, two units are unable to provide the level of service available at the 
other three units. 


(a) Burrard Unit - the Speech Therapist II, located at this Unit, has become 
increasingly involved in her non-service, administrative responsibilities 
(supervision, selection and orientation of new staff, program planning and 
budgetting, inter-agency planning and liaison). Only 10% of her time is 
available for the provision of clinical services to the Unit at the moment 
and this situation will continue indefinitely. This Unit with a population 
of 115,000 cannot provide more than a token half-day per week of Speech 
Therapy services to its community. 

(b) West Unit - with service boundary changes, this Unit now has a population of 
128,000 and provides service to 46 schools with 28,000 children, approximately 
40% of the Vancouver school population. Previously, the Unit Speech Therapist 1 
was able to provide some consultative services to staff and clinical services 

to preschoolers and adults. Today, less than 5% of requests for service to 
staff and community can be met. 


The situation is difficult for both therapists and the Unit areas they serve. It 
is therefore recommended that two additional Speech Therapist I positions be 
established to bring the level of service available in these Units into equilibrium 
with that available in the other Units. 

There have been discussions with senior School Board personnel who have undertaken 
to hire more therapists for school age children and it is planned that the Health 
Department shift their limited resources primarily to the preschool population. It 
is agreed with the Vancouver School Board that in spite of a progressive shift by 
Health Department therapists to the preschool child, the Vancouver School Board 
would continue to support the five positions at the 60% level. This will change 
the support for the total service by the School Board from 60% to approximately 44% 
and the service distribution from 60% of time for school children to approximately 
40% • 
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COST 2 Speech Therapist I positions (Pay Grade 23 - 1974 rate at $963) 

Annual Recurring 
Mar. 15 - Dec. 31/75 Cost (1974 rates) 

Salary $18,297 $23,112 

Fringe Benefits @ 12% 2,196 2,773 

TOTAL COST $20,493 $25,885 

The Comptroller of Budgets advises that if approved funds will be added to the 19/5 
Departmental Budget. 


Your Medical Health Officer therefore recommends that two 
Speech Therapist I positions be established in the Health 
Department. " 


The City Manager, noting that this represents an increase of 
175% in the level of service to the pre-school children, and 
further that the Vancouver School Board is not assuming any 
responsibility for the additional costs, submits the foregoing 
report for Council's CONSIDERATION. 


FOR COUNCil ACTION SEE ?A6E(S) 1.2. 
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PERSONNEL MATTERS 


RECOMMENDATION 


1. Annual Meeting of the REGISTERED NURSES' 
ASSOCIATION OF B.C. 


The Medical Health Officer reports as follows: 

"Miss Bonnie Code, B.S.N. , South Unit is requesting leave of absence with pay 
to attend the Annual Meeting of the Registered Nurses' Association of B.C. being 
held in Penticton, B.C. on May 7,8, and 9, 1973. Miss Code has been named an 
official voting delegate for the Vancouver District and as such must attend all 
sessions. The Greater Vancouver District Association will pay all expenses. 
The only cost to the City will be the leave of absence with pay, and funds are 
available in the Health Department's Budget to meet this expenditure. 

There is a full complement of nursing staff at South Unit and arrangements will 
be made for Miss Code's duties to be shared amongst existing nursing staff. 

Miss Code has been a member of the RNABC's Planning and Education Committee, and 
participates in the meetings when the programs and objectives for the coming 
year are decided. Educational sessions of relevance to conmunity health nursing 
are scheduled throughout the three days. She understands she would be expected 
to impart information obtained to her co-workers in this Department. 

It is recommended that, in accordance with Regulation 43-2, Miss Bonnie Code, 
Public Health Nurse I, be granted three days leave of absence with pay in order 
to attend the Annual Meeting of the Registered Nurses' Association of B.C. in 
Penticton May 7, 8, and 9, 1973." 

j The City Manager RECOMMENDS that the recommendation of the Medical 
1 Health Officer be approved. 

2 . Business Orientation Programme 

The Director of Personnel Services reports as follows: 

"The Vancouver Chapter of the Administrative Management Society is 
again sponsoring a one-week on-the-job training programme for 
selected students from the Commercial Departments of Vancouver 
Secondary Schools, May 12, 1975 through May 16, 1975- This is the 
same programme which has been approved by Council ih past years. 

The students will work as trainees with no salaries, fees or other 
considerations to be offered or paid. The parents of the students 
sign a release which absolves, the employer from any responsibility 
for accidents. In many cases, the parents provide their own 
insurance coverage for the student. The plan is of great value in 
providing the students with practical experience and also acquaints 
us with potential candidates for beginning clerical jobs at 
graduation time. 

Several City Departments and the Regional and Municipal Employees' 
Union indicate their willingness to co-operate with the Administrative 
: Management Society in their Business Orientation Programme for 
s tudents . 

I therefore RECOMMEND that the City cooperate with the Vancouver 
Chapter of the A. M.S. by utilizing students as outlined above." 

The City Manager RECOMMENDS that the above recommendation of the 
Director of Personnel Services be approved. 
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INFORMATION 


2. 


Demoli tions 


PROPERTY 


The Supervisor of Property and Insurance reports as follows: 

"I have received and opened quotations from various con- 
tractors for demolition of the structures listed below 
and have awarded the contracts to the low bidders as 
noted : 

SUCCESSFUL CITY TO CODE 

PRO JECT BIDDER PAY NO. 


898 Powell St. Redevelopment 
Lots 18-20, Blk.50 Project II 


D.L. 181 

236-238 Powell St, 
Lot 25, Blk. S, 
D.L. 196 


3i;8l E.S^th Ave. 
Lot 15, Blk. S, 
Sig of SW% D.L. 339 

826 Main St. 
Lot S, Blk. 21, 
D.L. 196 


Area A-5 


Litchfield 
Bulldozing 
Ltd. 


Provincial Courts R. Shortreed 
(Vancouver ) 
Authority to De- 
molish Res. of 
Council Feb. 17/70 


Replotting S.E. 
Sector 


Georgia Viaduct 
Replacement 


P. Blackall 


F. Gormley 


$9i+5.oo 


$750.00 


$165.00 
$8i|5.00 


58i|7/52 


M12/I209 


i|905/176 


0172/1120 


818-822 Main St. Georgia Viaduct 
Lots 3 & ^> Blk. 21, Replacement 
D.L. 196 


TO PAY 
THE CITY 

George Muys $ 25.00 


0172/1120 


2005-09 Victoria 
Dr. Lots 38 & 39 
Sub.B., Blk. 146 
D.L. 26i+A 


Park Site #20 
Demolition auth- 
orized Bd. of 
Admin. Property 
Matters Feb. 2/68, 
adopted by Council 
Feb. 8/68. 


CITY TO 
PAY 

Beaver Demo- 
lition Co. Ltd. $625. 00 


i|l89/- 


The above contracts have been confirmed by the Board of 
Administration and are reported to Council for information." 

Your Board submits the matter to Coxancil for INFORMATION. 
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PROPERTY MATTERS 


RECOMMENDATION 


1 . Sale of Properties 

The Supervisor of Property & Insurance reports as follows :- 

"Offers to purchase were received by the City Clerk as a result of the 
City's call for tenders, and were opened in public on April 21st, 
1975. 

RECOMMENDED That the following offers to purchase be accepted and 
approved under the terms and conditions set down by Council, being 
in each case the highest offer received. 


Lot C, Block 12, Section 337, Plan 15600 

E/S Vivian Street Between 47th & 48th Avenues 


Name 


Approx . 
Size 


Purchase 
Price 


Knight Realty 40' X 120' $37,200 
Ltd. 


Terms 

City terms 
(a 10% 


Conditions 

Subject to 

utility 

easement 


Lots A,B,C, Block 112 & 129, D.L. 36 & 51 

W/S Manor Street, North of B.C. Hydro Right-of-Way 


Name 


Approx. 
Size 


Purchase 
Price 


Perosa Realty 38' X 132(A) $33,520 
& Insurance " " (B) $33,520 

Agents " " (C) $33,020 


Tems 

City terms 
e 10% 


Conditions 

No guarantee 
is given as 
to soil con- 
ditions 


The City Manager RECOMMENDS that the foregoing Recommendation of the 
Supervisor of Property & Insurance be approved. 

2 . Soil Tests on City-Owned Property 

The Supervisor of Property & Insurance reports as follows :- 

"In April, 1967, City Council authorized the Supervisor of Property & 
Insurance to obtain soil reports on City-owned property when, in his 
opinion, such reports were considered necessary, provided the cost 
of the soil report did not exceed $1,500.00 in any one case. 

Soil tests are conducted on City-owned lands being offered for sale 
where poor soil conditions are known to exist or where there is a 
good probability that they do. 

These tests are highly desirable in order to establish the foundation 
requirements prior to marketing land suspected of being unsuitable 
for conventional foundation practices; to advise prospective purchasers 
and the City Building Department of the soil conditions so that the 
buildings may be properly designed, and to assist our Department in 
the appraisal of the property. 

The major portion of the City-owned properties left for sale have poor 
soil conditions and the necessity to obtain soil tests has become 
more frequent. As the cost of obtaining such tests has increased 
considerably since April, 1967, it is suggested that the minimum of 
$1,500.00 which may be authorized by the Supervisor of Property & 
Insurance be raised to reflect the trend of today's higher prices. 


Manager's Report, May 2, 1975 


(PROPERTIES - 2) 


Clause #2 (Cont'd) 


It is therefore 

RECOMMENDED That the Supervisor of Property & Insurance be authorized 
to obtain soil reports on City-owned lands when, in his opinion, 
such reports are considered necessai^y, provided that the cost does 
not exceed $3,000.00 in any one case." 

The City Manager RECOMMENDS that the foregoing Recommendation of the 
Supervisor of Property & Insurance be approved. 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON PLANNING & DEVELOPMENT 


April 17, 1975 

A meeting of the Standing Committee of Council on Planning & Development 
was held on Thursday, April 17, 1975, in the No.l Committee Room, third 
floor. City Hall, at approximately 3:45 p.m. 

PRESENT: Alderman Bowers, Chairman 

Mayor Phillips 

Aldermen Bird, Cowie, Harcourt & Kennedy 
CLERK: M. Cross 


RECOMMENDATION 


1. Downtown Zoning, West End Zoning, Central Area Planning 
and A Development Control Process 

On April 10, 1975, the Committee commenced discussions on the above 
subjects and adopted resolutions with respect to the Official Deve- 
lopment Plan form of zoning for the Downtown and West End, the Deve- 
lopment Control Process for the Central Area and the establishment 
of a Central Area Division of the Planning Department. It was 
agreed that further meetings would be held to consider the reports 
contained in the dossier submitted by the Planning Department 
(on file in the City Clerk's office). 

The Committee considered the Policies (listed hereunder) contained 
in the Downtown Planning Policies Report and recommended the 
following. 

A. GROWTH: POLICIES 

1. AIM TO LIMIT THE GROWTH OF DOWNTOWN EMPLOYMENT TO ABOOT 140,000 BY 1986. 

2. SUPPORT REGIONAL DECENTRALISATION OF OFFICE EMPLOYMENT BY (i) DEVELOPING 
QUALITY AMENITY CONTROLS ON DOWNTOWN DEVELOPMENT AJTO (ii) DEVELOPING, 

IN CONJUNCTION WITH THE G.V.R.D., OTHER CONTROLS AND INCENTIVES TO 
ENCOURAGE DECENTRALIZATION. 

RECOMMENDED 

THAT the above Policies on Growth be adopted. 

(Alderman Harcourt wished to be recorded as 
voting against Policy #1) 


B. LAND USE AND DENSITY: MAJOR POLICIES 

1) DO NOT INCREASE COMMERCIAL OFFICE DENSITIES 

2) ENCOURAGE RESIDENTIAL DEVELOPMENTS TO OCCUR DOWNTOWN 

3) ENCOURAGE CONSERVATION OF AREAS VALUED BY THE COMMUNITY 

4) ADJUST DENSITY CONTROLS TO PERMIT SOME COMMERCIAL DEVELOPMENT AND 
ALSO ENCOURACE RESIDENTIAL' DEVELOPMENT 

t 

5) ADOPT THE ATTACHED MAPS - MAP I. OFFICE USES and 

MAP 2, RESIDENTAIL USES 
TO ILLUSTRATE THE RELEVANT POLICIES OF CITY COUNCIL IN THESE AREAS 

RECOMMENDED 

THAT the Major Policies on Land Use and Density 
Nos. 1 to 4 be adopted and Policy No. 5 be deferred 
for further consideration. 


I standing Committee on Planning & Development 
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Clause No. 1(B) continued 


(i) Retail Uses; Policies 


1) REQUIRE APPROPRIATE RETAIL USES BE PROVIDED ALONG EXISTING AND 
POTENTIAL PEDESTRIAN ROUTES 

2) DISCOURAGE MAJOR NEW UNDERGROUND SHOPPING MALLS 

3) ANTICIPATE NEW RETAIL CONCENTRATIONS WHERE EMPLOYMENT AND RESIDENTIAL 
GROVrra IS ANTICIPATED 

4) ADOPT MAP 3 RETAIL USES TO ILLUSTRATE COUNCIL'S GENERAL POLia 
REGARDING THE LOCATION OF RETAIL USES. 


RECOMMENDED 

THAT Policies 1, 2 and 3 on Retail Uses be 
adopted and Policy #4 be deleted. 

(Aldermen Bird and Kennedy wished to be recorded 
as voting against Policy #l) 


( ii) Hotelsand Entertainment; Policies 

1) ENCOURAGE EXISTING CONCENTRATIONS OF ENTERTAINMENT ON GRANVILLE STREET 

AND IN GASTOWN 

2) ENCOURAGE HOTELS THROUGHOUT DOWNTOWN 

RECOMMENDED 

THAT Policy #2 on Hotels and Entertainment be 
adopted and Policy #1 be deleted. 

(Aldermen Cowie and Harcourt wished to be recorded 
as voting against Policy #2) 


(iii) Convention Facilities; Policies 

■ 1) ENCOURAGE THE LOCATION AND DEVELOPMENT OF CCffJVENTIW FACILITIES IN FALSE 
CREEK, BETWEEN CAMBIE STREET AND THE GEORGIA VIADUCT. 

RECOMMENDED 

THAT the Policy on Convention Facilities be 
deleted. 

(Aldermen Bird and Kennedy wished to be recorded 
as voting against the deletion of this Policy) 


( iv) Open Spaces and Recreational Uses; Policies 

1) IMPLEMENT AN OPEN SPACE C(»iCEPT FOR DOWNTOWN, IN ACCORDANCE WITH MAP 4 
THROUGH COMBINED PUBLIC AND PRIVATE ACTION. 

2) ENCOURAGE DEVELOPERS TO PROVIDE USEABLE OPEN SPACE WHERE PEDESTRIAN 
AMENITIES COULD BE HIGH. 

'S) ENCOURAGE DEVELOPERS TO IH^ILIZE LOW ROOF AREAS FOR USABLE OPEN SPACE 
PURPOSES. 

A) ENCOURAGE INCLUSION OF RECREATIONAL USES IN DEVELOPMENTS WITHOUT 

DENSITY CONSTRAINTS WHERE THEY ASE OF SMALL SCALE, DO NOT ADD TO TRAFFIC 
PROBLEMS OR HARM THE FORM OF DEVELOPMENT 
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I Clause No. 1(B) continued 


RECOMMENDED 

THAT Policies 1 to 4 on Open Spaces and Recrea- 
tional Uses be adopted after amendment to read 
as follows, and be referred for discussion with 
the Park Board: 

1) Implement an Open Space concept for Downtown 
through combined public and private action. 

2) Encourage developers to provide usable open 
space where pedestrian amenities should be 
high. 

3) Encourage developers to utilize low roof areas 
for usable open space purposes. 

4) Encourage inclusion of Recreational Uses in 
developments without density constraints where 
they are of small scale, do not add to traffic 
problems or harm the form of development. 


( v) Government Buildings: Policies 

1) ENCOURAGE DECEKTRALIZATION OF GOVERNMENT BUILDINGS 

2) ENCOURAGE GREATER DIVERSITY OF ACTIVITIES WITHIN GOVERNMENT BUILDINGS. 

RECOMMENDED 

THAT the Policies on Government Buildings be 
adopted. 


( vi) Education: Policies 

1) ENCOURAGE DEVELOPMENT OF EDUCATIONAL FACILITIES DCWNTOWN 

2) ENCOURAGE THE PROVISION OF STUDENT HOUSING 

3) RESERVE AN AREA IN FALSE CREEK, BETWEEN THE GEORGIA VIADUCT AND PENDER 
STREET FOR FUTURE COLLEGE DEVELOPMENT. 

RECOM-IENDED 

THAT Policies Nos.l and 2 on Education be 
adopted after amendment as follows, and 
Policy #3 be deleted: 

1) Encourage development of Educational 
Facilities Downtown. 

2) Encourage the provision of student housing 
for the Downtown Educational Facilities. 


(vii) Wholesale and Service Uses: Policies 

1) CONTINUE TO PERMIT WHOLESALE AND SERVICE USES DOWNTOWN IN ACCORUAHCE WITH 
MARKET DEMAND PROVIDED THEY ARE COMPATIBLE WITH ADJACENT AREAS. 

RECOMMENDED 

THAT the Policy on Wholesale and Service Uses 
be adopted. 
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(viii) Institutional Uses: Policies 

1) ENCOURAGE INSTITOTIC3NAL USES PARTICULARLY IN MIXED USE DEVELOPMENTS 

RECOMMENDED 

THAT the Policy on Institutional Uses be adopted 
after amendment as follows: 

1) Permit Institutional Uses particularly in 
Mixed Use Developments. 

( ix) Industrial and Warehouse. Uses: Policies 

1) ENCOURAGE RELOCATION OP INCCMPAIIBLE INDDSTRIAL AND WARJEHODSE USES OCT OP 
DOWNTOWN 

2) ENCOURAGE CONVERSION OP APPROPRIATE WAREHOUSES TO OTHER USES 

3) ENCOURAGE RELOCATION OF RAIL TRACKS AS AND WHEN APPROPRIATE FROM FALSE 
CREEK AND BURRARD INLET 

RECOr-IT-ffiNDED 

THAT, with the addition of Policy #4 as follows, 
the Policies on Industrial and Warehouse Uses 
be adopted: 

4) Encourage the use of some trackage for 
commuter rail and other transit modes. 


C. TRANSIT FACILITIES: MAJOR POLICIES 

1) ASSUME TRANSIT SERVICE SUTPICIENT TO HANDLE CONTROLLED GROWTH TO 
140,000 EMPLOYEES. BY 1986 WILL BE PROVIDED. 

2) DO NOT CONSIDER CREATION OF ANY NEW HIGH DENSITY AREAS UNTIL AGREQIENT 
ON RAPID TRANSIT SYSTEM AND A STREETS PLAN HAVE BEEN AGREED. 

3) ASSIST PROVINCIAL GOVERNMENT IN PROVIDING REGIONAL BUS, FERRY AND 
CCHMDTER TRAIN SERVICE CONNECTING AT A GRANVILLE WATERFRONT INTERCHANGE. 

4) ASSIST PROVINCIAL GOVERNMENT IN SEEKING IMPROVED TRANSIT FACILITIES 
AROUND THE DOWNTOWN AREA. 

5) SEEK EARLIEST AGREEMENT POSSIBLE WITH PROVINCIAL GOVERNMENT AS TO LOCATION 
AND TIMING OF SUBWAY SYSTEM. 

6) ADOPT MAP 5 TO INDICATE CITY COUNCIL'S WISHES REGARDING FIRST PHASE OF 
DEVELOPMENT OF TRANSIT FACILITIES DOWNTOWN. 

7) ENCOURAGE DEVELOPERS TO ANTICIPATE FUTURE SUBWAY TRANSIT STOPS IN 
THEIR DEVELOPMENTS. 

8) ENCOURAGE THE PROVISION BY DEVELOPERS AND PUBLIC AUTHORITIES OP WEATHER 
PROTECTED, COMFORTABLE TRANSIT STOPS THROUGHOUT DOWNTOWN. 

The City Engineer submitted to the Committee a revised list of 
Policies for Transit Facilities as follows: 

(1) ASSUME TRANSIT SERVICE SUFFICIENT TO HANDLE CCWTROLLED GROWTH TO 140,000 
EMPLOYEES BY 1986 WILL BE PROVIDED; PHYSICAL CHANGES TO STREET AND LANE 
SYSTEMS TO BE EVOLUTIONARY WITH TRANSIT IMPROVEMENTS PRECEDING THEM. 

(2) DO NOT CONSIDER CREATION OF ANY NEW HIGH DENSITY AREAS UNTIL AGREEMENT 
ON RAPID TRANSIT SYSTEM. 

(3) ASSIST PROVINCIAL GOVERNMENT IN PROVIDING LRT, REGIONAL BUS, FERRY AND 
COmiUTER TRAIN SERVICE CONNECTING AT GRANVILLE WATERFRONT INTER-CHANGE. 

(4) ASSIST PROVINCIAL GOVERNMENT IN SEEKING IMPROVED TRANSIT FACILITIES 
AROUND THE VANCOUVER INNER CITY AREA WITH PARTICULAR EMPHASIS CXi 
PROVISION OF GOOD CONNECTION BETWEEN LOCAL CITY SERVICE AND THE 
GRANVILLE WATERFRONT INTER-CHANGE. 

(5) SEEK EARLIEST AGREEMENT POSSIBLE WITH PROVINCIAL GOVERNMENT AS TO LOCATION 
AND TIMING OP AN LRT SYSTEM WITH UNDERGROUND SECTIONS DOWNTOWN. 

{f\ pyrTiinp 
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Clause No. 1(C) continued 


(7) ENCOURAGE DEVELOPERS TO ANTICIPATE FUTURE SUBWAY TRANSIT STOPS IN THEIR 
DEVELOPMENTS WHEN TiffiSE HAVE BEEN FINALIZED. 

(8) ENCOURAGE THE PROVISION BY DEVELOPERS, PUBLIC AUTHORITIES AND ADVERTISING 
AGENCIES OF WEATHER PROTECTED, COMFORTABLE TRANSIT STOPS THROUGHOUT THE 
DOWNOXJWN. 

p I? P "TV fTC AT D'C ■T) 
ituOUl-Ji'J-L-lnj Jjj-JjJ 

THAT the following Major Policies on Transit 
Facilities be adopted. 

1) Assume transit service sufficient to handle 
controlled growth up to 140,000 employees by 
I9S6 will be provided; physical changes to 
street and lane systems to be evolutionary 

and in co-ordination with transit improvements. 

2) Do not decide on any new high density areas 
until agreement on major transit facilities 
and a street plan have been reached. 

3) Assist Provincial Government in providing 
Light Rapid Transit, regional bus, ferry 
and commuter train service connecting at 
Granville Waterfront Inter^Change . 

4) Assist Provincial Government in seeking 
improved transit facilities around the 
Vancouver Inner City Area with particular 
emphasis on provision of good connection 
between local City service and the Gran- 
ville Waterfront Inter-Change 

5) Seek earliest agreement possible with 
Provincial Government as to location 
and timing of a Light Rapid Transit 
system with underground sections Downtown. 

6) Encourage developers to anticipate future 
subway transit stops in their developments 
when these have been finalized. 

7) Encourage the provision by private and 
public authorities of weather protected, 
comfortable transit stops throughout the 
Downtown. 

(Alderman Kennedy wished to be recorded as 
voting against Policies 5 & 6) 


Discussion centred on the traffic congestion in the Downtown 
and alternatives for by^passing the Downtown and it was 

RECOMMENDED 

THAT the City Engineer in consultation with the Director 
of Planning examine various alternatives for reducing congestion 
and handling by^pass traffic in the Dowitown, and report back to 
the Committee. 

(Aldermen Bowers and Cowie opposed) 


The Committee agreed that the discussion on Policies would be 
continued at 9:00 a.m. on Tuesday, April 22nd. 


The meeting adjourned at approximately 6:00 p.m. 

FOR COUNCIL ACTIO?! SEE ?AGE(S) 12. — . 


OFFICIAL TRAFFIC COMMISSION 



April 17, 1975 


A meeting of the Official Traffic Commission was held on Thursday, 
April 17, 1975, in the #1 Committee Room, third floor. City Hall, at 
approximately 7:30 p.m. 


PRESENT: Alderman Marzari, Chairman 
Alderman Boyce 

Mr. Jim Moodie, for City Manager 

Mr. W. Reese, Vancouver Safety Council 

Mr. R. Gascoyne, Asst. City Engineer, 

Traffic & Transportation 
Acting Superintendent J. S. Robertson 


ALSO 
PRESENT: 


Acting Superintendent F. Farley 
Constable F. Ells, School Patrol Squad 
Mr. W. Peacock, Vancouver School Board, 

for Trustee N. Divinsky 
Mr. Thompson, B. C. Hydro 
Mrs. E. Robinson, Vancouver Parent Teacher 

Council 

Mr. J. McLewin, Traffic Operations Engineer 


Cl<ERK: M. Cross 


1. Adoption of Minutes 

The Chairman noted that Mr. Nathan Davidowicz had requested that 
further information be included in the Minutes of the last 
Official Traffic Commission meeting. His comments are attached 
and will be added to the Minutes of February 19, 1975. 


RECOMMENDED 


THAT the Minutes of the meeting of the Official Traffic 
Commission of February 19, 1975, as amended, be adopted. 


RECOMMENDATION 


2. Unfinished Business - 49th Avenue & Cvx>ress Street 

Ori February 19, 1975, the Commission recommended: 

'That a School Safety Patrol from Maple Grove School be 
approved as soon as possible at no cost to Maple Grove 
School. • 


The recommendation was approved by Council on March 11, 1975. 

Alderman Boyce reported that although the above recommendation was 
passed, the School Board will not approve the School Safety Patrol. 
Mr. Peacock, representing the Vancouver School Board, advised that 
School Board policy governs that the recommendations of the School 
Patrol Officers of the Vancouver Police Department will be followed 
with respect to school safety patrols. As the Police Department 
did not recommend a patrol the School Board cannot put the patrol 
into effect. 

It was agreed that because new information was presented by the 
representatives of the Maple Grove School Parents Council at the 
meeting on February 19, with respect to the 49th Avenue bus, etc., 
and the fact that the School Safety Patrol had been approved 
unanimously by the Commission, the Chairman would write a letter 
to the Vancouver School Board expressing the concerns. It was 
felt that a member of the Commission should attend the School 
Board meeting when this matter is discussed. 
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Clause No. 2 (continued) 


RECOMMENDED 

THAT the Chairman of the Official Traffic Commission write 
to the Chairman of the Vancouver School Board expressing the 
concerns of the Commission that a School Safety Patrol should 
be approved for Maple Grove School. 


3 • Pedestrian Signal Request - McGill Street 

Mr. Pape advised that the parents are concerned for the danger 
to their children of speeding traffic using McGill Street. He 
feels the Engineering Department warrant does not take into 
account the fact that small children are crossing McGill Street 
not just for school but after school to go to the playground at 
Burrard View Park. Senior citizens also have trouble crossing 
McGill Street. A school patrol will not solve the problem. 
Mr. Pape felt that if a pedestrian activated light was installed 
at one of the locations the School Board would make an effort to 
educate the children to cross McGill Street at that location. 

RECOMMENDED 

THAT a pedestrian activated signal be installed at McGill 
Street at either Penticton or Slocan Street as soon as possible, 
without the Engineer necessarily reporting back to the Official 
Traffic Commission. 

(Messrs. R. Gascoyne and Jim Moodie wished to be recorded as 
opposed) 


4. Identifying Cars of Disabled Drivers 

The Commissjon considered a letter dated April 7, 1975, from 
Mr. J. Wilkie of the Social Planning and Review Council of 
British Columbia. Ms. Andria Spindel Wilkinson advised that an 
Identification Project Committee of S.P.A.R.C.'s Panel for the 
Guidance of Handicapped had been formed in response to complaints 
by the management of shopping centres over their inability to 
monitor parking stalls reserved for the handicapped. After 
receipt of an application form the Committee will issue screened 
applicants gummed stickers. S.P.A.R.C. would like a representative 
of the Official Traffic Commission to attend meetings of the 
screening committee. 

The Commission requested to receive Minutes of the meetings of the 
Identification Project Committee and suggested that any request 
they may have for the use of loading zones, etc. should come 
before the Commission. 

RECOMMENDED 

THAT Mr. W. Reese, Vancouver Traffic and Safety Council, 
represent the Official Traffic Commission on the on-going 
Identification Committee set up under the auspices of the 
Social Planning and Research Council. 


5. Annual School Patrol Banquet 

The Commission considered a letter dated March 20, 1975, from 
Acting Superintendent J.S. Robertson, Vancouver Police Department, 
requesting a grant of $3,200 for the purchase of prizes, badges 
and efficiency awards for the school patrol members. 
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Clause No. 5 (continued) 

Constable F. Ells advised that this year in order for all school 
patrol members to benefit, Playland would be rented for 2i hours 
instead of buying prizes. The Commission agreed. 

RECOMMENDED 

THAT a grant of $3,200 be approved for the Annual School 
Patrol Banquet. 


6. I.e. B.C. Workshop 

Mr. John McLewin, Traffic Operations Engineer, presented a verbal 
report to the Commission on the traffic workshop sponsored by the 
Insurance Corporation of B.C. Arising from the discussions on the 
workshop a report will be prepared for submission to the Honourable 
R. Strachan containing comments on such things as compulsory safety 
belt . legislation, more funding for driver education, the $200 
minimum for accident reporting, etc. 

Mr. Thompson, past president of the B. C. Safety Council, advised 
that the Council had applied to the Highway Safety Committee for 
funding a programme of traffic safety education for the elderly. 
Acting Superintendent Farley stated that most of the pedestrian 
accidents were in the age group of over 50 • He agreed to provide 
the Commission with the breakdown of figures for ages of pedestrians 
involved in accidents, including fatalities. 

RECOMMENDED 

THAT the verbal presentation of Mr. John McLewin on the 
I.e. B.C. Workshop be received. 

FURTHER THAT Mr. W. Reese, Vancouver Traffic and Safety 
Council, present to the Official Traffic Commission the proposal 
which was made to the Highway Safety Committee. 


7. Marine Drive at Heather Street 

Mr. E. J. Ruddell, Chairman of the Traffic and Transit Committee 
of the Marpole Oakridge Area Council, advised of the difficulties 
school children were facing in crossing Marine Drive to attend 
Laurier Annex at 65th Avenue and Heather Street. He advised 
that there was a school crosswalk sign but motorists cannot see 
it and felt that an overhead flashing sign should be installed 
before the intersection to give a warning to motorists. 

RECOMMENDED 

THAT the verbal report of Mr. Ruddell be received and 
comments referred to the Engineering Department for study 
and report back. 

FURTHER THAT, in the meantime, if an overhead sign appears 
warranted, it be installed without necessarily reporting back to 
i the Official Traffic Commission. 

I Oak Street Bridge - Proposed Ramp 

' Mr. E. J. Ruddell, Chairman of the Traffic and Transit Committee 
of the Marpole Oakridge Area CoLincil, presented a brief to the 
Commission ^on file in the City Clerk's office) with respect to 
building access ramps to the Oak Street Bridge. 
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REPORT TO COUNCIL 
STANDING COMMITTEE ON FINANCE 
JULY 9, 1970 

* See Page 2 

An 'In Camera' meeting of the Standing Committee of Council 
on Finance was held in the Council Chamber, City Hall, on Thursday, 
July 9, 1970, at 3:15 p.m. 

PRESENT: Alderman Adams (Chairman) 
His Worship the Mayor 

Aldermen Bird, Broome, Calder, Hardwick, 

Linnell, Phillips, Rankin and Wilson. 

ABSENT: Alderman Sweeney (Leave of Absence) 

CLERK TO 

THE COMMITTEE: M. James 


The Minutes of the meeting held May 14, 1970, were adopted. 


The following recommendation of the Committee is submitted 
to Council for consideration: 


RE COMMENDAT I ON 


1. Increased License Fees on Hotel and Motel 
Guest Room Accommodation 


Under date of June 18, 1970, the Board of Administration, 
as instructed by the Standing Committee at its meeting of May 14, 
1970, submitted a report entitled "Increased License Fees on Hotel 
and Motel Guest Room Accommodation". The report reviewed, in compliance 
with the instructions, the background of hotel, motel accommodation 
taxation and detailed two license fee scales: 


Average daily 
rental unit 
rate bracket 


Average annual gross 
rental per unit at 
80% occupancy 
(292 days) 


License fee 
scale 1, 
being license 
fee per unit 
per year 
$ 


License fee 
scale 2, 
being license 
fee per unit 
per year 
$ 


up to $8.00 (292 X $6) = $ 1,752 

8.01 - 10.00 (292 X $9) = $ 2,628 

10.01 - 15.00 (292 X $12.50) = $3,650 

15.01 - 20.00 (292 x $17.50) = $5,110 

20.01 - 30.00 (292 x $25.00) = $7,300 

30.01 - and up (292 x $35.00) = $10,220 


4 or 10 * 
26 
36 
51 
73 
102 


4 or 10 * 
79 
109 
153 
219 
307 


See note 1 


See note 2 
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Clause No. 5 (continued) 

The brief requests the Commission to initiate steps to see that 

the governments involved re-open the matter of providing land at the 

Vencouver end of the Bridge for cloverleaf access and exit roads. 


RECOMMENDED 


THAT the brief from the Marpole Oakridge Area Council with 
respect to access ramps to the OaK Street Bridge be received 
and referred to the Engineering Department for report. 


9. Oak Street and 59th Avenue 

Mr-. E. J. Ruddell, Chaiman of the Traffic and Transit Committee 
of the Marpole Oakridge Area Council, requested that the flashing 
air..ber light installed at the intersection of Oak Street and 59th 
Avenue be replaced by a pedestrian activated traffic signal. 
A brief (on file in the Clerk's office) from Mr. H. Olafsson, 
Director of the Marpole Oakridge Community Centre, was read to the 
meeting. The brief urged the approval of a pedestrian activated 
light at this intersection. Mr Ruddell advised that a petition 
was being circulated in the area and that approximately 1,100 persons 
had already signed it. Mr. Ruddell was advised that the petition 
should be submitted to the next meeting of the Official Traffic 
Commission. 


RECOMT-IENDED 


THAT the briefs from the Marpole Oakridge Area Council and 
the Marpole Oakridge Community Centre be referred to the City 
Engineer for report. 

0. Knight Street 

The Chairman advised that she had received the following memo 
dated April 9, 1975, from the City Engineer: 

II 

This memo is in response to the verbal inquiry you made earlier this 
veek regarding the recently introduced parking prohibitions along Knight Street. 

As you are aware, since the opening of the Knight Bridge there has 
bten a significant increase in traffic along Knight Street, especially towards 
the southerly end. During the morning and evening periods of peak travel, a 
number of vehicles make left turns at the signalized intersections along Knight 
Street. Because" of through traffic proceeding in the opposite direction to these 
left turning vehicles these latter motorists often have to wait in the lane, next 
to the centre of the road, before a left turn may be accomplished. As a result, 
tt the more heavily used intersections (i.e. Kingsway; King Edward; 33rd; 41st; 
^9th; and 57th) this lane is often not available for through traffic. The middle 
traffic lane is available for through traffic but some of the critical curbside 
lanes near the major intersections have had parking permitted at any time up 
until recently. With only one satisfactory through lane available in the peak 
travel periods along Knight Street at some of the major intersections, motorists 
had been backing up for two or more blocks. 

By introducing peak period parking restrictions along Knight Street 
at the pertinent locations we have been able to reduce to a great extenc the 
traffic back-ups and delays. 


In terms of the on-street parking arrangement, affected residents 
still have several parking options which include the following: 

1. Their private property via access from the lane; 

2. Adjacent side streets; 

3. Any locations in lanes wliere a parked vehicle will not obstruct the 
lane or access to private property. 
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In addition these residents may still park In front of their homes 
for 20 of the 24 hours of the day. 

For your Information similar curbslde traf£lc regulations exist 
along other comparable major streets throughout the city (e.g. Granville Street; 
Oak Street; 12th Avenue). 

Mr. J.W. McLewin has spoken to Mr. F. Miller, an area representative 
for Knight Street residents, on two occasions recently and has explained this 
situation to Mr. Miller. 

I trust that this memo gives you the Infotaatlon you required. " 

The Chairman stated that any matters pertaining to Knight Street 
should come before the Official Traffic Commission so that people 
in the area have a chance to respond. 

RECOMMENDED 

THAT the report of the City Engineer be received. 

11. Other Business 

It was agreed that a further report from the City Engineer on 
alternative proposals for improving the intersection of 33rd 
Avenue and Granville Street as well as a verbal report on the 
standardization of signs would be presented to the next 
Official Traffic Commission meeting. 


The meeting adjourned at 9:30 p.m. 


FOR COUNCIL KYlGi^ SB ?AGE(S).. 


REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON PLANNING & DEVELOPMENT 


April 22, 1975 


A meeting of the Standing Committee of Coimcil on Planning & Development 
was held on Tuesday, April 22, 1975 > in the #1 Committee Room, third 
floor. City Hall, at approximately 9:15 a.m. 

Alderman Bowers, Chairman 
Mayor Phillips 

Aldermen Bird, Cowie, Harcourt & Kennedy 


Alderman Boyce 
M. Cross 


On April 17, 1975, the Committee considered the Policies for Growth, 
^-.and Use and Density and the Major Policies on Transit Facilities, as 
contained in the Downtown Planning Policy report. It was agreed that 
discussions on Policies would be continued on April 22, 1975- 

RECOIMENDATION 


Downtown Zoning, West End Zoning, Central Area Planning 
& A Development Control Process 

The Committee considered Policies (listed hereunder) and recommended 
as follows: 

A. TRANSIT FACILITIES: MAJOR POLICIES 

( See Minutes of Standing Committee on Planning & Development 
of April 17th.) 

(i) Street System: Policies 

1. ADOPT MAP 6 STREgrS . AND MAP 7 PEPESTRIAM STRggTS AS AN INDICATIOH OP 
COUNCIL POLICIES IN THESE AREAS. 

2. THAT FURTHER STUDIES BE INITIATED TO INVESTIGAGE KNOWN DIFFICULTIES IN THE 
SYSTEM AND TO FIND ALTERNATIVES. 

3. INVESTIGATE FURTHfiR AND ENCOORACT STAGGERED VTORKING HOURS DOWNTOWN. 

4. ENCOURAGE AND FACILITATE CREATES USE OP TAXIS DOWNTOWN. 


RECOMMENDED 

THAT the following Policies on Street System 
be adopted: 

1. there shall be a map showing pedestrian 
amenity streets as well as traffic streets 
to form part of the Official Develop- 
ment Plan; such map to be provided by 

the Director of Planning and the City 
Engineer. 

2. the streets indicated by dotted lines on 
Map 6 shall be used as the basis for 
pedestrian amenity streets. 

3. encourage and facilitate greater use of 
taxis downtown. 
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FURTHER THAT Council adopt in principle 
a new waterfront road and express to the 
joint Waterfront Planning Committee the 
City's need to utilize this road as a 
vehicular traffic route to by-pass Gastown; 
and 

FURTHER THAT Council adopt in principle a 
new traffic route on the north side of False 
Creek linking the Columbia-Quebec Connector 
with Abbott Street, Smithe and Nelson 
Streets, and streets to the south; and express 
this desirability in discussions with Marathon 
Realty. 

(ii) Parking: Policies 


(1) DEVELOP A COMPREHENSIVE PARKING POLICY FOR DOUHTOUN UKXllDING LOCATION, 
MANAGEMENT, PRICING POLICIES. 

(2) DISCOURAGE THE PROVISION OF COMMITTOR PARKING FACILITIES. 

(3) CONTINUE TO USE CURRENT DOWNTOWN OFFICE PARKING POLICIES AT THIS TIME. 

(4) DO NOT REQUIRE DEVELOPERS TO PROVIDE PARKING EXCEPT FOR RESIDENTIAL USES. 

(5) DO NOT PERMIT PARKADES TO BE BUILT AT THIS TIME UNTIL AND UNLESS THESE 

. CAN BE SHOWN TO FIT INTO THE COMPREHENSIVE PARKING POLICY FOR DOWNTOWN. 

(6) DO NOT PERMIT SURFACE PARKING LOTS IN EXISTING OR POTENTIAL AMENITY AREAS.' 
(SEE MAP 8) 

(7) RESTRICT ACCESS TO PARKING AREAS FROM PEDESTRIAN- AMENITY STREETS. 
(SEE MAP 8) 

(8) DISCOURAGE THE DEMOLITION OF BUILDINGS FOR SURFACE PARKING. 

(9) ADOPT MAP 8 AS AN INTRODUCTION OF COUNCIL'S POLICY REGARDING CAR PARKING 
DOWNTOWN. 


RECOMMENDED 


THAT Policies 5 and 8 above be deleted and 
the following policies on Parking be 
adopted: 

1) expand and confirm a comprehensive 
parking policy for Downtown including 
location, management, pricing policies. 

2) discourage the provision of commuter 
parking facilities. 

3) continue to use current downtown office 
parking policies at this time. 

4) do not require developers to provide 
parking. 

5) do not permit new surface parking lots 
in existing or potential amenity areas. 
(See Map 8) 

6) discourage access to new parking areas 
from pedestrian amenity streets. 

(See Map 8) 

7) adopt Map 8 as an introduction of Council's 
policy regarding car parking downtown; the 
Map to be re-assessed by the Director of 
Planning and the City Engineer to make any 
necessary changes. 

(Aldermen Bowers & Cowie wished to be 
recorded as against the deletion of 
Policy m 

It was agreed that discussions on the Downtown Planning Policies 
would continue at 10:00 a.m. on Tuesday, April 29th. 

FOR COUNCIL ACT!:.:: :t ''age(S) 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING & DEVELOPMENT 


April 24, 1975 


A meeting of the Standing Committee of Council on Planning and 
Development was held in the Waterfront Planning Office of Marathon 
Realty, Main Floor, C.P.R. Station, on Thursday, April 24, 1975, 
at 11:45 a.m. 

PRESENT: Alderman Bowers, Chairman 

Aldermen Bird, Harcourt & Kennedy 

ALSO 

PRESENT: Alderman Boyce 

ABSENT: Alderman Cowie 

CLERK: M. Cross 


INFORMATION 

1. Burrard Inlet Waterfront - Marathon Realty's Concept 
for the Downtown Waterfront 


Mr. John McLernon, Director of Development, Marathon Realty, 
introduced the members of his staff — Mr. Allen Parker, 
Manager, Waterfront Development, and Messrs. Jim Lowden and 
Dave Rathie. 

Mr. McLernon outlined the study that Marathon had carried out 
in conjunction with the proposal for the Second Tower. The 
results of their studies indicate their thinking is in line 
with the studies carried out by Mr. R. C. Mann, the Bureau 
of Transit's proposal for a Transportation Terminal at the 
foot of Granville and the Downtown Study Team's guidelines 
for the Downtown. Mr. McLernon stated that there seems to be 
no basic disagreement on the broad aspirations for the water- 
front, but nothing can happen until the waterfront re zoning is 
approved by the G.V.R.D. 

Mr. Parker submitted a brief (copies circulated) dated April 24, 
1975, on the current status of Marathon Realty's overall concept 
for the Downtown Waterfront which described the study area and 
the rationale for the present concept. Mr. Parker stated that 
office uses would be focused in the core area near the proposed 
Transportation Inter-Change; with residential uses in the western and 
eastern sector and retail uses at specific nodal points rather 
than continuously along the waterfront i.e. Granville Square and 
the foot of Burrard, Jervis and Carrall Streets. Marine-oriented 
uses would be located primarily in the Cardero to Jervis area. 
As indicated in the brief the population figures for Marathon's 
concept are similar to those projected by_ the Waterfront Pl anni ng 
Study Stage III for the Marathon-C.P.R. portion of the Burrard 
Inlet Waterfront. The height of buildings would be generally 
related to the maximum height permitted in adjacent Downtown areas 
with the height of buildings decreasing as they near the water's 
edge. The tallest buildings will be located in the core area 
adjacent to the Transportation Terminal and the lowest i.e. 
six-storeys, behind Gastown and in the western end of the western 
sector. 

Mr. Parker explained that rather than broad and continuous expanses 
of open spaces and plazas, attempts would be made to locate open 
spaces away from the shadow areas of downtown buildings. A continuous 
waterfront walkway would be provided with access to the water's edge 
from all street ends. 
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With respect to traffic Marathon does not envision any continuous 
waterfront roadway or by^pass facility, but rather loop road 
systems. In the core area provisions have been made for L.R.T., 
commuter rail, trans-continental rail, commuter ferry, distributor 
buses and cruise ships. 

With respect to views Marathon would attempt to maintain every 
significant existing street end view. The most significant street 
end views would be at the principal pedestrian accesses to the 
waterfront i.e. Cardero, Jervis, Burrard, Granville and Carrall 
Streets. 

The Chairman noted that the rezoning for the waterfront had received 
G.V.R.D. first and second readings, but prior to the third reading 
an objection was raised by the National Harbours Board. A meeting 
is being convened by the Port of Vancouver with all interested 
parties and it is hoped that the difficulties can be resolved. 

Mr. Spaxman, Director of Planning, noted that Marathon can come 
forward at any time with their development permit application for 
their Second Tower as it does not require rezoning. However, he 
stated the Department requires staff resources at the senior level 
to co-ordinate existing details and future planning for the water- 
front. If a senior person was obtained, in a short period he could 
interpret the information into an Official Development Plan to send to 
the G.V.R.D. The possibility of hiring a person for five to six 
months to undertake the work was discussed. 

The Committee discussed Marathon's concept for the waterfront and 
pointed out that at their meeting on April 17, 1975, they recommended 
to Council that the City Engineer, in consultation with the Director 
of Planning examine various alternatives for reducing congestion and 
handling by-pass traffic in the Downtown, the results to be reported 
back to the Committee. 

Mr. McLernon advised that they would be coming forward with the 
development permit application for their Second Tower. The 
Transportation Terminal will not be included but the application 
will show how the Tower will be linked to it. 

Mr. McLernon offered Marathon's co-operation and the use of 
any information they had collected in various studies. 

RESOLVED 

THAT the presentation by the Waterfront Development Team of 
Marathon Realty on the status of the Concept for the Downtown 
Waterfront, be received. 


The meeting adjourned at 1:00 p.m. 


FOR COUNCIL ACTION SEE PAGE(S) AL^ 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


April 24, 1975. 



A meeting of the Standing Committee of Council on Finance 
and Administration was held in No. 2 Committee Room, Third Floor, 
City Hall, on Thursday April 24, 1975, at approximately 1:00 p.m. 


Adoption of Minutes 

The minutes of the Finance and Administration Committee 
meeting of April 17, 1975, were adopted as circulated. 

RECOMMENDATIONS 


1. Jaycee "75" Sea Festival 


On March 26, 1975 after hearing a delegation from the 
Junior Chamber of Commerce requesting a grant of $6,000 towards 
the Jaycee "75" Sea Festival, the Finance Committee received 
the request and referred it to the Social Planning Department for 
consideration in their Program of Events. Funds in the Social 
Planning Department budget for the Program of Events were 
subsequently cut, and the Jaycee ' s again requested to meet with 
the Finance Committee. 

Mr. James T. Rust, Secretary, of the Sea Festival Committee 
outlined their proposed program of events and advised they are 
attempting to get as many of the events sponsored by groups and 
individuals as possible. He stated that funds raised from 
sponsors would be deducted from the $6,000 granc and the surplus 
could be set aside for next year' s sea festival. Mr. Rust noted 
that the Junior Chamber of Commerce would be responsible for any 
problems arising out of previous sea festival operations. 

Following discussion it was, 

RECOMMENDED 

THAT City Council approve a grant of $6,000 for the 
Jaycee "75" Sea Festival and that any surplus funds 
be set aside for the 1976 Sea Festival. 


PRESENT : 


Alderman Volrich, Chairman 


Alderman Bowers 
Alderman Kennedy 
Alderman Marzari 
Alderman Sweeney 


COMMITTEE 
CLERK: 


G. Barden 


Cont ' d. 


standing Committee of Council 
I on Finance and Administration 

{ April 24, 1975 2 

i 


2. Folkfest '75 


The Committee had for consideration a letter dated April 16 , 
19 75 from the Chairman and Co-ordinator of Folkfest. 

Mr. D. Gibson, Co-ordinator and Mr. I.E. Griffiths, Treasurer, 
spoke to their request for a grant of $25,000 for the '75 Folkfest. 
A wide variety of events are planned for a city-wide 10 day celebration 
from June 27 to July 6, 1975, highlighted by the Vancouver Folkfest 
on July 1, 1975, and the Provincial Folkfest on July 6, 1975. In 
1974 Council approved a grant of $20,000 and the requested increase 
in the grant for 1975 is due both to rising costs and the increased 
level of activities planned. 

The Committee felt this request should be considered on the 
same basis as all budgetary items wherein any requested increase 
would be withheld. 

Following discussion it was, 

RECOMMENDED 

THAT City Council approve a grant of $20,000 for Folkfest '75. 


3. 1976-80 Five Year Plan 


The Committee had for consideration a Manager's report dated 
April 1, 1975, giving a brief history to date of the 1976-80 
Five Year Plan (copy on file in the City Clerk's Office). 

The report reviewed Council action of February 11, 1975, 
when considering the following recommendations of the Finance 
and Administration Committee: 

A. "THAT The Committee approve the presentation of a 

reduced Five-Year Plan to the citizens of Vancouver 
in 1975. 

B. THAT the Plan be presented to the voters in the 
first week of October, 1975. 

C. THAT the Finance and Administration Committee under- 
take a review of the recommendations of last year's 
Committee and the decisions of Council, following 
from the report of the Staff Review Group and that 
the Director of Finance prepare a report for consid- 
eration of the Committee. 

D. THAT the Plan be presented in such manner that cit- 
izens will have the opportunity of approving or dis- 
approving portions of the plan and, to this end, 

that the Director of Finance and the City Clerk report 
to the Committee on how best the plan may be presented 
in component parts." 

Council approved recommendations A,C and D and referred 
recommendation B back to the Committee for consideration. 

The report outlined a suggested review process for departments 
and Boards prepared by the Director of Finance as follows : 


"Suggested Review Process to Prepare Revised 1976-80 Plan 
Departmental (and Board) 


The various Departments and Boards involved in the Five Year 
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Clause No. 3 Continued: 


plan will already be aware of the necessity to review their 
sections and it should be expected that their review processes 
will have commenced. The important factors that their submissions 
to Finance Committee should consider are ratings of 'need', 
ranging from 'absolute' to 'optional' plus priority ratings 
(departmental opinion) within each category of need. I would 
recommend that there be four categories of 'need', as follows: 

1) absolute - the physical or social health of the City 

absolutely requires this item 

2) highly desirable - 

3) desirable - 

4) optional - can be deferred without significant 

detriment to the physical or social 
structure of the City. 

Further, for each item within each 'need' category, a priority 
rating of A,B, or C should be provided by the Departments and 
Board, with A being the highest priority. 

These ratings would be applied by the Departments and Boards 
to all items included on the proposed BASIC CAPITAL PROGRAM 
(totalling $122,229,000). The Departments and Boards should 
also comment, if they wish, on how they feel their section might 
be presented to the voters (the segmented voting process) . 

The Departmental and Board submissions should be in my hands 
by May 20 for pulling together and submission through the City 
Manager to the Finance Committtee for May 29. 

The Finance and Administration Committee would then consider 
the submissions during June for report to Council by the end of 
June. The Committee may very well wish to hold discussions with 
the Departments and Boards. 

Also during June, the Committee can consider the timing of 
the submissions to the voters and at the same time the City Clerk 
and myself will report, for the consideration of the Committee, 
on the possibilities of the segmented voting process." 


The report suggested that an expanded and more positive 
publicity process should be discussed by the Committee in June; 
recommended that Council establish a sewer and water borrowing 
authority in July; and suggested that the City may have to ask 
voter approval on some degree of rapid transit financing sometime 
during the 1976-80 period. 

Following further discussion it was, 

RECOMMENDED 

(a) That Council approve the review process described 
above together with the indicated timing and so instruct 
the Departments and Boards. 

(b) That Boards and Departments be advised that their 
submissions are not to exceed the amount they 
submitted in the original referendum for the 1976-80 
Five Year Plan. 

(c) That the City Clerk and Director of Finance report to 
the Finance and Administration Committee in late June 
regarding the 'segmented voting process' method. 

of presenting the plan to the voters. 

(d) That the matter of publicity consultants for the Five 
Year Plan be referred to the City Manager with authority 
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Clause No. 3 Continued: 


to deal with it on a select proposal basis for 

report back to the Finance and Administration Committee. 

(e) That the Director of Finance report to the Committee 
before the end of 1975 on suggestions for an improved 
annual capital review and re-assessment process for 
City Council. 


4. Grants - Timing 


The Committee discussed submissions by individuals and 
organizations for civic and cultural grants and it was suggested 
that certain time limits should be established within which 
these grant submissions can be made, and any subsequent grant 
requests would have to await consideration the following year. 


RECOMMENDED 

THAT the Director of Finance and the Director of Social 
Planning report back to the Committee on the feasibility 
of establishing a time limit for submission of grant 
requests . 


The meeting adjourned at approximately 2:45 p.m. 


It was , 


FOR COUNCIL ACTION SEE PAGEfS) 
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* The present License Fee for a sleeping unit or a housekeeping 
unit is $4.00, and for a fully self-contained dwelling unit, 
$10.00. 

Note 1 - Insofar as we are able to determine the matter this 
column (License scale 1) is very approximately 
equivalent to the hotels paying business tax. Solid 
data regarding number of hotel rooms, rate structure, 
annual rental value equivalents, etc. is either non- 
existent or unavailable. 

Note 2 - This column (License scale 2) is, at 80% occupancy, 
approximately equivalent to a room rent tax of 3%, 
except that, being calculated on average rents in 
steps, and not charged on actual occupancy, it cannot 
in any way be called a room rent tax but can only be 
considered a stepped license fee. This column 
corresponds to the suggested column on the earlier 
submission considered by the Finance Committee. 

The report advised that the potential revenue, if scale 1 
were implemented, would be $300,000 - $400,000 per year and, if 
scale 2 were implemented, $900,000 - $1,200,000. 

Your Committee considered this matter and 

RECOMMENDS that the License fee scale 1, as shown on the second page 
of the Board of Administration report dated June 18, 1970, and 
entitled "Increased License Fees on Hotel and Motel Guest Room 
Accommodation, be adopted and 

FURTHER RECOMMENDS that the Corporation Counsel prepare the necessary 
By-law to enact this License fee scale, to take effect as and from 
January 1, 1971, and 

FURTHER RECOMMENDS that the By-law be given two readings and then 
tabled for 30 days, during which period interested parties be advised 
by suitable means and Council hear representations on this matter. 

(Alderman Wilson is recorded as voting in the negative.) 


The meeting then adjourned. 


****** 


* NOTE: This Minute and Report is of an IN CAMERA Meeting but 
the Minute and Report was considered by Council in 
open session. 


FOR ADOPTION SEE PA6E(S) 



REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON 

HOUSING AND ENVIRONMENT 


April 24, 1975 

A meeting of the Standing Committee of Council on Housing and 
Environment was held in the No. 1 Committee Room, Third Floor, 
City Hall, on Thursday, April 24, 1975, at 1:30 p.m. 

PRESENT: Alderman Harcourt, Chairman 

Alderman Bird 

Alderman Boyce 

Alderman Cowie 

Alderman Rankin 

CLERK: R. Demofsky 

The Minutes of the meeting of April 10, 1975, were adopted. 

RECOMMENDATIONS : 

1 . Housing Progress Report 

The Committee considered a report from the Housing Planner outlining 
monthly status on government assisted housing in the City of Vancouver. 

During discussion of this report the following points were noted: 

a. Semlin Drive Triumph and Pandora Streets 

Mr. W. Casson, Director of Housing, G.V.R.D., advised that a 
rezoning application had been submitted to the City. The plans 
for this family housing project will be presented to the Urban 
Design Panel in the very near future, after which a Public 
Hearing will be held. 


b. Adanac Park 

The Chairman advised that a Public Hearing on this housing project 
would be held on May 15, 1975. 


c . 2500 Grandview Highway and Penticton 

Mr. Casson advised that the G.V.R.D. would not be willing to 
pay for off site services to this site (sidewalk, curbs, gutters) , 
and assumed that the City Engineering Department would be 
responsible for these services. 

RECOMMENDED, 

THAT Mr. Casson, the Deputy City Engineer, and the 
Housing Planner meet to resolve this matter and report 
back . 


d. 2900 East 14th Avenue and Nootka 

Mr. Casson advised that he had recently met with the Canadian 
Paraplegic Association to discuss a handicapped housing project ci. 
this site. He suggested that the creek at the back of this site 
which was to be culverted in view of family housing, would not have 
to be culverted if handicapped housing was going to be constructed. 
He would therefore have to enter into discussions with the 
Property and Insurance Department on a revised price for this site. 
Further that the G.V.R.D. Was thinking in terms of a fifty unit 
project. The Canadian Paraplegic ■ Association was excited about 
tliis proposal. In slosing, he advised that he would report back 
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in four to six weeks with a plan outlining the proposed handicapped 
housing project for this site. 

RECOMMENDED, 

THAT the Engineering Department look into the matters 
of closing off the road allowance and necessity of 
culverting on the site at 14th Avenue and Nootka, in 
view of the proposed handicapped housing project and 
report back. 


e . 2500 East 21st Avenue and Penticton 

A representative of the United Housing Foundation advised that 
a co-operative consisting of 58 families had been formed. Many 
of these families were in the income range of $9,000 to $12,000 
per year. They hope to have plans of their housing project for 
presentations to the neighbours in approximately months. 


f . Antoinette Lodge _ , 5 35 East Cordova 

The Chairman advised that rezoning of this site would be before 
a Public Hearing on May 15, 1975. 


g. Ash and Marine Drive 

Mr. M. Cellar of C.M.H.C. advised that Cheshire Homes had 
submitted their final funding application. Also that C.M.H.C. 
approved in principle the design submitted. The Cheshire Homes 
Society were also awaiting Provincial Government funding. 

It was noted that Mr. Cellar would report back on the status 
of this matter at a later meeting of this Committee. 


h. 335 S.W. Marine Drive 

The Committee noted that the Federal Government had recently approved 
Section 44 subsidies covering 25% of the units in co-operative 
and non-profit senior citizen housing projects. However, this 
created a problem in that, in most cases, at least 75% of the 
people were in need of such a subsidy. The Chairman advised that the 
Provincial Government requested a budget allocation of $100 million 
for housing from the Federal Government, and were granted only 
$22.6 million. 

RECOMMENDED, 

A. THAT the Federal Government be requested to extend Section 
44 subsidies to cover 75% of the units in non-profit and 
co-operative senior citizen housing projects, and that this 
subsidy be retroactive. 

B. THAT the Chairman be instructed to write to the Minister 
of State for Urban Affairs strongly urging the Federal 
Government to give the Provincial Government the $100 million 
for housing as per their original request. 

C. THAT the Chairman be requested to write to the Provincial 
Government to determine why they refused the funding 
for the senior citizen project at 335 S.W. Marine Drive. 


i. 375 West 10th Avenue 

Mr. Cellar of C.M.H.C. informed that the Christ Lutheran church 
had originally not applied for Provincial Government funding. 
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However, this application has now been submitted. He advised that 
he would report back on the status of this matter at a later meeting 

j . 951 East 8th Avenue 

Mr. Cellar, C.M.H.C., advised that the plans submitted to C.M.H.C. 
by the Army, Navy, Airforce Veterans outlined construction costs 
of approximately $50 per square foot, which was too expensive, and 
therefore unacceptable to C.M.H.C. 

RECOMMENDED, 

THAT representatives of C.M.H.C. and the Army, Navy, 
Airforce Veterans meet to resolve the construction 
cost problem and report back to this Committee. 


k. 2900 East 22nd Avenue and Boyd, and Renfrew 
Following discussion it was, 
RECOMMENDED, 

THAT the Vancouver Chinatown Development Association 
be requested to appear before the Committee to explain 
why this housing project was being delayed. 


1. 1200 Haro Street 

The Chairman advised that discussions between the Planning and 
Social Planning Departments to consider the status and possible 
changes to this project had occurred. The Planning, Social Planning 
Finance, and Health Departments would be preparing a report to 
Council asking for a decision on the sale price of this land. 


m. 900 East Venables 

Mr. H. Fan, of the Villa Cathay Care Home Society, submitted a 
letter which stated in part: 

"Our yearly budget for the proposed 127 residents in the 
new care home is $446,151.00 per year (with 25 staff members). 
With full occupancy, we will have to charge $292.75 for each 
person, per month. That is, the Department of Human Resources 
is to pay the min-come $234.00 plus a subsidy of $58.75, per 
resident per month. 

It seems that we will have no problems in getting this $292.75 
per resident per month from the Provincial Department of 
Human Resources. 

Now, I understand that if we get the subsidy of $58.75 the 
City will tax us. With a $2,100.0 new care home, the City tax 
will be prohibitive. 

If we add the tax into the budget, then we cannot get the 
Department of Human Resources to approve our budget, and then 
the Department of Housing will not approve our project. We are 
now at the mercy of the City." 

Mr. Fan was advised that taxes on senior citizen housing projects 
had been waived for this year. 
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RECOMMENDED, 

THAT Council waive City taxes on this particular project 
permanently. 


n. 900 East Venables 

Mr. George Jordan of the Property and Insurance Department 
advised that the City would sell this site to the Chinatown Lions 
for the same per square foot rate as sold to the Villa Cathay. 
Further that his department sent two letters to the Chinatown Lions 
and to date had received no reply. Mr. Hin Fong Yip of the 
Chinatown Lions expressed that the above noted sale price would 
be reasonable. 

RECOMMENDED, 

THAT the Chairman urge the Chinatown Lions Club to 
respond quickly to the offer to sell from the Property 
and Insurance Department and that the Property and 
Insurance Department report back on this matter as soon 
as possible. 


o. 2900 East Venables 

The Chairman advised that the Provincial Government was holding 
the title to this property until funding was completed. However, 
the Province is withholding funding pending a resolution of 
operating subsidies between the Provincial and Federal Governments. 


p. 3433 Renfrew, 1717 Adanac, 3360 School Avenue 

The Committee noted that these projects were experiencing delays 
with the Provincial Government. 

RECOMMENDED, 

THAT the Chairman be instructed to write to the Provincial 
Government to determine why these projects are being 
delayed. 


q. 115-121 Keefer 

The Chairman expressed concern that Council originally approved 
rezoning this site for 77 housing units with limited commercial 
space. However, now the Vancouver Chinatown Development Association 
is planning to develop 44 units of housing with increased 
commercial space. 

RECOMMENDED, 

THAT a representative of the Vancouver Chinatown 
Development Association be requested to appear before 
the Housing and Environment Committee to advise why 
this project is not proceeding. 


r . 2100 West 42nd Avenue 

Mrs. Joyce Diggins submitted a brief outlining a proposal for 
"Heritage Place Building Society" senior citizen project. The 
brief, which is on file in the City Clerk's Office, stated in part: 

"It is proposed to exchange title for lands on West 42nd 
Avenue, in the 2100 block, from the Legion to the City of 
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Vancouver and vice versa. 

By transferring title to the Legion of Lots A and B of 9 Block 
16 DL 256 (which is city-owned) in exchange for Lots 35 and 
36 of 9 Block 16 DL 2 56 which the City of Vancouver then would 
take title to - it would be possible to build a new Legion 
complete with Senior Citizens' housing above and have two 
consecutive lots (city owned) that would contain a park, and 
senior citizens' housing which is to be managed by the Lions 
Service Club, on the three remaining lots of the proposal, which 
remain the property of the City of Vancouver. 

For purposes of zoning the property in its entirety (7 lots) 
to be considered as one, Min . F.S.R. of 2.2 - possibly higher 
if zoned comprehensive. 

Lions building (actually built on City property but in "air 
rights"), size to be determined by area of 5 lots. 

Existing parking to be underground. This will be under the 
entire 7 lots giving a greatly increased parking area for 
merchants use and will include the requirements for the 
Legion and the Senior Citizens in two buildings. 

Main floor of Lions building to contain facilities for 
Metropolitan Health Centre (presently housed in the Community 
Centre) with ground level parking from lane access, at rear." 

Mr. Jordan of the Property and Insurance Department noted that 

this particular site was originally purchased for parking, and unless 

all merchants agree to an alternate use, its use would remain as suet 

RECOMMENDED, 

THAT Kerrisdale Legion report back with plans outlining 
such a proposal to a future meeting of this Committee. 

^ ^ ^ ^ 

RECOMMENDED, 

THAT the Housing Status Report submitted by the Housing 
Planner be received. 


2 . Fire By-law Appeals 

i. Shelton Apartments, 2414 Granville Street - 
Mr. S. Korsch 


The City Manager submitted a report of the Fire Chief which is 
on file in the City Clerk's Office and stated in part: 

"Re: 2414 Granville Street, Vancouver, B. C. 
Section 38. 


This is a 3 storey frame building with a Real Estate office on the 
main floor and the second and third floors occupied as suites. A 
partial basement houses the furnace room, etc. 

The front stairs are open between the second and third floors, and 
it does not appear practical to enclose them due to proximity of 
suite doors . 

The rear fire escape comprises a straight, vertical metal ladder from 
the third to second floor and a wooden porch, and to grade via wooden 
stairs. An order has been issued to repair this escape. 

The corridors require to be completely covered with gypsum board. 
Suite doors to be replaced and transoms filled in with fire 
resistive separation. 


Cont ' d . . 
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A joint inspection was made by the Fire Warden, Building Inspector 
and the owner's representative Mr. Korsch on April 8. At that 
time it was determined that the only practical solution was to 
sprinkler the building and repair the fire escape to a sound 
condition. " 

The Committee also considered a brief from Mr. Korsch dated 
April 23, 1975, which is on file in the City Clerk's Office and 
outlined the following alternatives : 

"I. Place the building outside this bylaw by removing the 
tenants and renting the space as offices. This is not 
a sound approach as the expense and lost rent would 
result in unnecessary hardship. Also, the present tenants 
would be faced with having to find other modest priced 
rental accommodation, which, for the pensioners and lower 
income working people living here could pose a difficult 
problem. 

II. Place the building outside the bylaw by closing the 2nd 
floor apartments - renting only one floor of apartments. 
This also is not a sound approach as for the same reasons 
mentioned in No. 1 above. 

III. Demolish the building for new development. This may 

happen in the future as the land value exceeds the value 
of the improvement. However, doing this at the present 
time will result in heavy expense and lost rent, which 
would result in unnecessary hardship, as described in No. 1 
above . 

IV. Going ahead with alterations as far as is structurally and 
economically possible to comply with the fire bylaw as far 
as possible. This appears to be the most acceptable 
alternative, and the work would be done in the following 
manner : 

a. Cover corridors with gypsum board, replace suite doors 
and fill in transoms with fire resistive separation. 

b. Since it is economically and structurally impossible 
to enclose fully two stairways, accept the existing 
exterior fire escape and porch for one of the stair- 
ways, repairing it to a sound condition. 

c. Since it is economically and structurally impossible 
to fully enclose the existing stairway between floors 
with doors on each landing because of layout, enclose 
stairway with gypsum board as far as is presently 
possible . 

We estimate this work would cost in the range of 
$8,000.00 - $10,000.00 and this money we could endeavor 
to raise . " 

Mr. Korsch advised that he recently received a quotation of 
$30,DbO for the installation of a sprinkler system in this building. 
Also that it was structurally and economically impossible to enclose 
the stairwells. 

RECOMMENDED, 

THAT the Chief Fire Warden inspect this building and 
meet with Mr. Korsch to discuss the four alternatives 
outlined in his submission and report back. 


Cont'd . . . 
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ii . Hampton House/ 2155 West 38th Avenue 

Mr. W. Stoneman was not present and this appeal was deferred 
to the next meeting. 


3 . Street Lighting 

Mr. R. F. Kelman submitted a brief dated April 24, 1975, which is 
on file in the City Clerk's Office, and stated in part: 

"For economic, safety, and health reasons I believe that the present 
INCANDESCENT street lighting system should continue to be 
maintained as an adequate and important integral part of the total 
street lighting system. Only twenty years ago City of Vancouver 
■caxpayers invested in an exceptionally fine and now unique Incandesce 
lighting system e.g. Dunbar which only three years ago was considered 
'adequate' by the street light engineering department and as a 
result of a convenient doubling of 'recommended' I.E.S. light levels 
now obsolete. The removal of Vancouver's Incandescent system is a 
rubber-stamp of Toronto and Seattle's, Street-car and trolley issue 
with identical arguments describing trumped up information on 
maintainence, available parts, efficiency etc. Toronto has rejected 
Toronto Hydro's planned installation of Mercury and Sodium Vapour 
as well as the new recommended light levels. 

At this point in the development of lighting technology it 
would be un-advisable to invest in any contemporary lighting 
system i.e. Mercury or high or low-pressure Sodium Vapour. The 
report submitted by the Street Light Engineering Dept. 
constantly referred to Incandescent as obsolete but failed to 
mention that the lighting industry considers Mercury Vapour 
obsolete and is predicting the same fate for Sodium Vapour in 
5 to 20 years. (see supports item 2, Oct. 28/74) Most N. 
American cities are now in the process of retaining their 
present INC. systems, since the best is what's left, (e.g. 
New Orleans san Francisco etc.) or are throwing M.V. out for 
S.V. (e.g. Calgary, Los Angeles etc.)... I predict the 
development of a light source soon with the quality of 
Incandescent and the higher efficiency of some contemporary 
sources which will screw into our present and unique Inc. 
fixtures . 


The fixtures and glass-ware removed recently from Cambie St. 
and 4th Ave. can supply the remaining arterial Incandescent 
system for decades. If an unfortunate accident occurs at a 
'problem' intersection (including M.V.) consider improving the 
lighting at the intersection. 

Actual energy consumption of arterial incandescent systems and 
M.V. systems newly installed may not be radically different the 
justification being higher light levels J 

The City of Vancouver is at an exciting turning point with a street 
lighting system of VARIETY and UNIQUENESS and it would be wasteful 
and expensive to remove the present Incandescent System." 

The Deputy City Engineer advised that a joint report from the 
Engineering and Planning Departments on "Terms of reference for a 
street light study" and "a consultant" would be submitted to the 
Housing and Environment Committee in the near future. 

RECOMMENDED, 

A. THAT the submission of Mr. R. Kelman be received. 

B. THAT this matter be deferred to a future meeting when 

the above noted joint report is considered by this Committee. 


The meeting adjourned at approximately 2153 p.m. 

FOR COUNCIL ACTION SEE PAGE(S) 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING & DEVELOPMENT 


April 24, 1975 


A meeting of the Standing Committee of Council on Planning & Development 
was held on Thursday, April 24, 1975, in the No. 1 Committee Room, third 
floor. City Hall, at approximately 3.30 p.m. 

i PRESENT: Alderman Bowers, Chairman 

Aldermen Bird, Cowie, Harcourt (Item 1 only), 
Kennedy 

ALSO 

PRESENT: Alderman Boyce 

CLERK: M. Cross 


RECOMMENDATION 

1 . Implementation Report: Areas E and F - Champlain Heights 

The Committee considered a report dated April 16, 1975 from the 
City Manager (Copy circulated) which submitted a report of the Director of 
Planning dated April 16, 1975 and a report dated August 27, 1974 prepared 
by the consultants, Downs/Archambault and Urban Programme Planners. (Copies 
' of these reports are on file in the Clerk's office). 

In his report, the Director of Planning recommends approval of the 
physical plan for areas E and F prepared by the consultants. 

Mr. R. Youngberg, Associate Director, Area Planning, introduced 
Mr. B. Downs of Downs/Archambault and Mr. Ron Mann of Urban Programme 
Planners. With the aid of slides, Mr. Downs outlined the general features 
of the plan for the 214 acres of city-owned land in the south eastern 
sector of Vancouver. He emphasised the 98 acre major park and a five acre 

j lookout park which is included in the 24 acre community services site. 
There will be a central ..internal parkway system inter-connecting the 
housing enclaves to the community centre, schools and parks. A loop road 
system encircling the housing enclaves will separate vehicles from the 
central parkway and eliminate through traffic problems. The centrally 
located community services centre site will provide for public and 

I community services such as schools, day care, an ice rink, playina 
fields and retail shops. Good quality well landscaped town house develop- 
ments were listed as examples of the type of development envisaged for area 
E and F. 

Mr. Youngberg advised that the Planning Department hopes to obtain a 
desirable socio-economic mix of one_third low, one-third middle and one- 
third high income. Appendix IV (copy circulated) of the report contains a 
table showing revisions to the original implementation report for density, 
unit size and tenure and Appendix IV B (copy circulated) indicates the 
revisions to the plan for income estimates. 

iVIr. W. H. Curtis, City Engineer, advised that the Engineering Depart- 
ment is currently undertaking a study of truck routes in the City. They 
are evaluating a possible route from a point on Marine Drive near the forme 
dump site to meet Boundary Road about 1,000 feet north of Marine Drive. Th 
Planning Department feels that this would sever the community as it would 
run through two housing enclaves and would lower the amenity value. 

The question of servicing was discussed and it was ascertained that some of 
the proposed housing enclaves at the top right hand corner of areas E and F 
are partially serviced. If approval in principle was received for the 
physical plan and for the density of each enclave, three of the enclaves 
could be surveyed and re- zoned immediately. 
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Clause No.l continued 


Mr. Youngberg advised that the planning for Champlain Heights is not 
complete - things still to be examined are conditions of development, 
standards of construction, methods of financing and marketing, site 
planning for the community services centre, development of schools, etc. 

RECOMMENDED 

A. THAT the physical plan prepared by Downs/Archambault , and Urban 
Programine Planners, in consultation with the Champlain Heights 
Advisory Committee, as amended and described by the Planning 
Department (Appendix II) be approved. 

B. THAT the density and uses prescribed for enclaves as outlined 
in Appendix IV be approved in principle as a guide for 
development, subject to further studies of economic flexibility. 

Z. THAT the approximate 10 acres of land noted as "park" on 

Plan #4634-Bl be turned over for development and maintenance 
by the Park Board, and the approximate 30 acres of land desig- 
nated as "parkway" on Plan #4634-Bl be under the care and 
custody of the City Engineer; the walks, landscaping and 
recreational features to be constructed by the City. 

1). THAT P 1 a nn i ng^ "Department in consultation with the Director of 
Finance, Director of Social Planning and officials of the 
School and Park Boards, develop a program and cost sharing arrange- 
ment to develop a site plan for the community services centre for 
report back to Council, Park Board and School Board. 

,3. THAT the Directors of Finance, Planning and Housing report 
on proposed procedure for implementation of the housing 
development, including the recommended process for selection 
of developers and the recommended forms of land tenure and the 
possibility of marketing immediately the partially-serviced 
housing enclaves in the top right hand corner of areas E and F. 

V. THAT the Director of Finance, Director of Planning and City 

Engineer report on alternative methods of financing construction 
of sewers and other utilities, as well as staging and scheduling, 
this report to include an investigation of the proposal for 
financial assistance presented to the Community Development 
Committee on December 27, 1974, on behalf of the Provincial 
Government by their Housing Expediter. 

City School - Water Based Site 

The Committee considered a letter dated April 7, 1975 from 
r. P. A. Grant of the Waisman Architectural Group requesting an opportunity 
;o discuss the feasibility of a water based site on the north side of 
'alse Creek. 

Mr. Grant advised that he had been, commissioned by the Vancouver 
chool Board to do a study for locating a floating structure on the water- 
ront close to the downtown ,. He has investigated two water lots, one in 
rea 1 False Creek (adjacent to the Wharf Restaurant) and the other to the 
ast of Cambie Street Bridge- on Marathon's property. It is proposed that 
he city School would be located on three or four floating structures, not 
xceeding 10,000 square feet. The Planning Department favours the site on 
he Marathon property east of Cambie Bridge and have agreed in principle 
hat the City School activity would be an acceptable one. 

3C0MMENDED 

THAT approval in principle be given to City School to locate floating 
structures on the north side of False Creek. 


(Alderman Kennedy wished to be recorded as opposed) 
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3. Development of City-owned Land in Thunderbird Neighbourhood 

The Committee considered a report of the City Manager dated April 
8, 1975 wherein the Director of Planning describes the process involved 
in arriving at proposals for the development of the above City-owned 
land. The area (outlined on Appendix IV, copy circulated) is comprised 
of two sections - one section between Skeena Street and the Trans-Canad 
Highway bounded by Second and Fifth Avenues and the other section on the 
south side of First Avenue bounded by Cassiar Street, Second Avenue and 
the Skeena street end. Also included in the development are road 
allowances (1.45 acres and a 0.3 acre fraction of land owned by the B.C. 
Hydro Authority. ) 

The report states in part: 

In April 1973 the Vancouver City Council unanimously approved a 
motion to offer for sale the M-2 zoned section of the land, (Blocks 
106, 107, 108, Section 28, T.H.S.L.) and in Junel973, the Council 
endorsed in principle a proposal by the Greater Vancouver Regional 
District to construct patio-type housing on the RS-1 zoned section 
of the land. (Block 96, Section 29, T.H.S.L.). 

Local residents opposed the development proposals that emerged as a 
result of these decisions, and on November 1973, the Vancouver City 
Council approved a recommendation by the Department of Planning 
and Civic Development that a moratorium be called on development in 
the Thunderbird area until a satisfactory method of community- 
governmental co-operation could be established. 

In May 1974, the Director of Planning submitted to the Standing 
Committee of Council on Community Development a report setting out 
the history of the development and making certain recommendations. 
In June 1974, the Standing Committee, on the basis of the Director's 
request, made a report to Vancouver City Council recommending that 
the land in question be developed to accommodate: community open- 
space; day-care facilities; a church; a community centre; and a 
warehouse. Vancouver City Council, at its meeting on June 25th, 1974 
approved these recommendations, and endorsed the process undertaken 
by the Planning Departm.ent to pull together a site plan which would 
meet with the approval of the local residents and participating 
developers . Among the recommendations approved 

at this time was included one recommending that the public open- 
space be developed in part by money obtained through the marketing 
of the balance of the land. 

Through 1974 the City Planning Department, and associated interests, 
held meetings in the community and produced two development options. 
With modifications, these became the basis of the proposals presently 
before the Committee in the forms of Proposals lA and IIA (Appendices 
1, 2). 

The Developer Interests 

Four interested parties have been involved in the development 
discussions to date. The local citizens have been represented 
by the Thunderbird Island Comm.ittee, and by other groups of 
citizens in the area. Also, a number' of citizens have independ- 
ently been in contact with the Planning Department and their 
views have been included in our discussions with the organized 
groups. The local citizens have played an important and effective 
role throughout the planning process and all parties involved have . 
recognized that citizen involvement will be necessary and welcome 
in the future. 

The spokesman for St. Margarets Church has indicated an interest in 
a site in Thunderbird, and the Church plans include a day-care 
facility. 

The warehouse is proposed by General Distributors, represented 
by Mr. Cohen, and a site of 5 acres has been requested. The 
proposed warehouse will- be in a landscape setting, and a sub- 
stantial part of the site, if it is obtained, will be held for 
further expansion and available in the meantime for some limited 
local use. Both the Church and the warehouse representatives have 
agreed in principle to a joint car-park area-. 
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fJUL 2 8 1970 

CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver was 
held on Tuesday, July 28, 1970, in the Council Chamber, at approx- 
imately 9:30 A.M. 

PRESENT: His Worship the Mayor 

Aldermen Adams, Bird, Broome, Hardwick, 
Linnell, Phillips, Rankin, 
Sweeney and Wilson 

ABSENT: Alderman Calder (Leave of Absence)) 

CLERK TO THE COUNCIL : R. Thompson 


PRAYER 

The proceedings in the Council Chamber were opened with 
prayer. 

'IN CAMERA' MEETING 

The Council agreed to an 'In Camera' meeting later this day. 

ADOPTION OF MINUTES 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Linnell, 

THAT the Minutes of the Regular Council meeting (including 
'In Camera), dated July 21, 1970, be adopted. 

- CARRIED 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Sweeney, 
SECONDED BY Aid. Broome, 

THAT this Council resolve itself into Committee of the Whole, 
His Worship the Mayor in the Chair. 

- CARRIED 


UNFINISHED BUSINESS 

1 . Noise 

On July 21st a motion by Alderman Bird on the subject of 
Noise was tabled for consideration at this time. This motion, 
after due consideration, was altered with permission of Council 
and now reads as follows: 

MOVED by Aid. Bird, 

THAT WHEREAS with the increasing industrialization and traffic 
congestion in the City of Vancouver the control of objectionable 
noise has taken on an increased importance; 

AND WHEREAS the control of these objectionable noises has been 
the subject of prolonged study by various authorities; 

AND WHEREAS the benefit of this research should be made 
available to permit the City to revise and improve existing 
legislation for the control of noise: 


Cont'd. 
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Clause No. 3 continued 


The community centre has been proposed by the CONFRATELLANZA 
ITALO-CANADESE, The Plahning Department has only limited 
information on this proposal. Earlier information suggested 
that this community centre would in fact have a strong commercial 
orientation, and the Planning Department vas prepared to recommend 
against the proposal on the grounds that such a facility would 
generate more traffic than the area could absorb, and would 
function more as a private club than as a community facility. 
Currently, the Planning Department is prepared to review the 
proposal, if assurances can be given by the Conf ratellanza 
Italo-Canadese that these objections arc unwarranted. 

The three parties have asked respectively for sites of: five acres 
for the warehouse; two acres for the Conf ratellanza Italo-Canadese 
centre; and one and a half acres for St. Margarets Church. 


The Development Proposals 

In 1974 meetings in the Thunderbird Neighbourhood reached a consensus 
regarding the general lay-out of development. Eventually, two 
options were drafted, and these have been the foundation of the 
proposals in this report. 

On January 30th, 1975, all interested parties, including a staff 
member of the Park Board, and a member of the staff of the Minister 
of Lands, Forests and Water Resources, met to discuss the options. 


It was agreed at that meeting that Proposal lA would be the model to 
be followed in development. Subsequently, the local citizen 
representatives reverted to their earlier preference, that the 
church be located immediately north of the warehouse site, as it is 
shown in Proposal IIA . 

The citizen groups felt that a joint parking arrangement could be 
more rationally worked out with such a juxtaposition, and also were 
of the opinion that the Cassiar site should be protected from 
development if at all possible, since it represented the only view 
site in the development. These opinions were formed at a time 
when it did not appear likely that the Conf ratellanza Italo-Canadese 
groups would continue its interest in the neighbourhood. 

In response to the citizens late request for amendment to the 
Thunderbird January agreement, the Planning Department contacted the 
fehurch representative . to obtain his reaction. Mr. Bennett informed 
us that, while the church would prefer the site shown in Proposal lA , 
the site in Proposal IIA would be acceptable. 

As can be seen in the lay-out sketches, the warehouse location is 
the same in both proposals. The difference between the two proposals 
is in the location of the community centre and the church. 

Both the church and the warehouse, irrespective of which location is 
occupied by the church, meet the existing zoning. The church would 
be a conditional use in both M-2 and RS-1 districts. The community 
centre, would require rezoning. This in turn would involve a matter 
of Provincial jurisdiction. Since the development area is within- a 
half-mile of an intersection of a controlled access highway, the 
Provincial Department of Highways, by virtue of the Controlled Access 
Highways Act , has jurisdiction in matters of zoning, and in any 
designs that bring variation into existing patterns of access. Such 
a variation could occur if development included access from any 
of the sites onto First Avenue. 

For reasons concerned with parking facilities, and traffic pattern 
generation, the Planning Department recommends the acceptance of 
Proposal IIA . 
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! Clause No. 3 continued 
j RECOMMENDED 

i A. THAT Proposal IIA be approved. 


B. THAT the City of Vancouver offer for sale to General Distributors 
5.0 acres of land, being Blocks 107 and 108, Section 28, 
T.H.S.L. together with the road allowance of Fourth Avenue east 
of Skeena Street, for the purpose of constructing a warehouse. 
Such sale shall be subject to conditions outlined in (E ) below. 

C. THAT the City of Vancouver offer for sale or lease to St. 
Margarets Church a site of 1.5 acres surveyed from the Third 
Avenue road allowance east of Skeena Street and Block 106, 
Section 28, T.H.S.L. for the construction of a church and day- 
care facility; such sale or lease shall be subject to 
conditions outlined in (E) below. 

D. THAT the City of Vancouver offer for sale or lease to the 
Conf ratellanza Italo-Canadese , 2.0 acres surveyed from the 
western portion of Block 96, Section 29, T.H.S.L., for the 
construction of a community centre; such sale or lease 

to be subject to the purchaser or lessee making application 
and obtaining rezoning for such site. 

E. THAT the above properties offered for sale or lease should be 
subject to: 

i) a price or lease agreement satisfactory to the City of 
Vancouver ; 


ii) obtaining a development permit; 


iii) entering into agreement with respect to any necessary 
bulkheads and utility easements; 

iv) paying for the relocation and removal of utilities and 
services where required; 

v) the date of sale being 120 days from the date of Council's 
approval of the sale or the date of the issuance of the 
Development Permit, whichever is the sooner; 

vi) the purchaser or lessee satisfying himself of soil 
conditions before entering into an agreement with the City. 

F. THAT the City of Vancouver release to the Parks Board the 
balance of the development area, comprising 1.8 acres more 
or less, this being subject to a development scheme being 
worked out in consultation with the Thunderbird Citizens' 
Committee. 

G. THAT the City of Vancouver make available $75,000 (seventy- 
five thousand dollars) for the development of the public open- 
space, this sum being taken from the proceeds of the development 
sales and/or leases. 

H. THAT the City of Vancouver formally contact the B.C. Hydro 
Authority with its intention of purchasing or leasing at a 
nominal sum, or otherwise obtaining the use of. Block 105, 
Section 28, T.H.S.L., in order to incorporate this piece 
of land into the proposed public open-space. 

I. THAT the City of Vancouver formally contact the appropriate 
Provincial authority to arrange re-f orestation of the Trans- 
Canada Highway embankment adjacent to the development area. 
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Clause No. 3 continued 

J. THAT the City Council recommend to the parties involved in 

this development the continuation of the cooperative association 
that has characterized the planning process to this stage. 

K. THAT the above report be forwarded to the Park Board for their 
concurrence. 


The meeting adjourned at 5.10 p.m. 


( 


FOR COUNCIL ACTION SEE PAGE(S) ..1.3/2iL. 
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REPORT TO COIMCIL 

STANDING COMMITTEE OF COUNCIL 
ON PLANNING & DEVELOPMENT 


April 24, 1975 


A meeting of the Standing Committee of Council on Planning & Development 
was held on Thursday, April 24, 1975, in the Kitsilano Site Office, 23^4 
West lith Avenue, at approximately 7:45 p.m. 

PRESENT: Alderman Bowers, Chairman 

Aldermen Bird, Cowie & Kennedy 

ALSO 

PRESENT: Alderman Boyce 

ABSENT: Alderman Harcourt 

CLERK: M. Cross 


RECOMMENDATION 


L. Kitsilano Area Planning Programme: Apartment Neighbourhood Plan 

The Committee considered a report of the City Manager dated April 
9, 1975, submitting a report of the Director of Planning dated 
March 17, 1975 (copy circulated). 

Mr. D. Janczewski, Local Area Planner, advised that the Apartment 
Neighbourhood Plan is the result of the area planning process that 
has been carried out in the Kitsilano community since May, 1974, 
during which time discussions and frequent meetings have been held 
with the public, civic staff and the Kitsilano Planning Committee. 
The recommended policies for this area are based upon the Goals for 
Kitsilano adopted by the Kitsilano Planning Committee and presented 
to City Council in November, 1974 (copy circulated). The report of 
the Director of Planning deals only with the apartment neighbourhood 
of Kitsilano and contains detailed explanations of the following 
recommended policies: 

1. In order to encourage the retention of some older housing, the floor 
space ratio allowed on homes in this area be increased to 1.0. 

2. Townhouses be permitted in the multiple-family zone. 

3. Owners of single-family homes, duplexes, conversion homes (as well 
as apartments) be eligible for housing maintenance asistance 
through the Residential Rehabilitation Assistance Program (RRAP) . 

4. The City Planning Department's Heritage Grdup and Heritage Advisory 
Committee be requested to examine buildings or groups of buildings 
to determine if any merit retention for heritage reasons. 

5. Owners of individual or groups of existing buildings be permitted 
to rezone their property from the present zoning to an RT-2 type 
zoning, at the owners initiative. 

6. "Infill" housing be permitted in the apartment neighbourhood. 

7. A limited number of properties be rezoned at the present time to 
RT-2 (Two family dwelling district). 

8. The RM-3A apartment zoning be modified to encourage a more 
imaginative form of development. 

9. Relocation assistance should be provided for displaced tenants 
as an aspect of the redevelopment process. 

10. Site acquisition be initiated for senior citizen and low/moderate 
income family housing. 


11. 


Senior citizen and low/moderate income units be provided within new 
multi-family units through a "bonus" system. 
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12. Fourth Avenue (Burrard to Balsam), Yew Street (Cornwall to First) 
Cypress Street (At First) and a portion of Broadway (Vine to Arbutus) 
be emphasized as district, pedestrian oriented shopping areas. 

13. The commercial area on Burrard Street from the Burrard Bridge to 
Broadway, and Broadway from Burrard to Arbutus continue to develop 
with regional uses. 

14. The existing industrial uses bounded by Burrard, Cornwall, Cypress 
and First will continue at this location: Future additions, however, 
will have greater design control. 

15. The south side of First Avenue from Cypress to Arbutus be rezoned 
to conimercial with residential permitted on upper storeys 

16. Kon-local traffic should be directed to the arterial streets. 

17. Traffic problems in the apartment area be dealt with by the Improvement 
of existing arterial streets and the discouragement of slowing of 
non-local vehicles on residential streets. (Note: City Engineer 
recommends: City Council adopt a policy of building the Burrard/ 
Arbutus Connector. See also hia comments re capital funds). 

18. Cypress Street between Fourth Avenue and Kitsilano Point should be 
classified as a collector street. 

19. Arbutus Street be utilized as a collector street. 

20. A meeting be held between civic staff and the bureau of transit 
services to review the possibility of changes in public transit 
in the district. 

21. Property acquisition should be continued and completed, as soon as 
possible, to develop a neighbourhood park at Sixth and Arbutus. 

22. A comprehensive approach to the provision of paving "commons" and 
walkways, be approved for the apartment area. (See, however. City 
Engineer's comments re street closures and re capital funds). 

23. In conjunction with a comprehensive open space program, the Parks 
Board be requested to assist in the development of an overall tree 
planting effort in the Kitsilano Apartment Area. 

24. The standard pavement width for local streets be reduced to' 32'. 


25. The future use of Seaforth Park be reviewed in conjunction with 
the Parks Board. 

26. Henry Hudson School be improved in order to be the primary community 
use facility within the apartment area. 


Mr. Janczewski stated that the Planning Department and the Kitsilano 
Planning Committee are recommending that growth can occur in 
Kitsilano and that a diversity of people and building types should 
be retained to keep the character of Kitsilano. 

The Chairman noted a report received from the Vancouver City Plannin 
Commission dated April 24, 1975 (copy circulated) which stated that 
the Commission supported the construction of the Burrard-Arbutus 
Connector as recommended by the City Engineer, but otherwise was in 
agreement with supporting the recommendations of the Planning Depari;- 
ment for the Kitsilano apartment neighbourhood. 

The recommended policies (with the exception of Policies l6, 17, l8 
and 19) were considered by the Committee and the following amendment 
made : 

i) Plan Policy #4 (Page 4 of the Planning Department Report) 
- 'retention' should read 'designation'. 

ii) Plan Policy #5 - Add 'such rezoning to RT-2 to be reversibl 
only with the consent of City Council. 
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Clause No.l (continued) 

iii) Plan Policy #S (Page 5 of the Planning Department Report) 

- Criteria 4 should read 'A building height of four 
storeys (40') be general Council policy for the apartment 
area, but that rezoning applications for highrises would 
be considered in special circumstances. 

iv) Plan Policy #9 (Page 9 of the Planning Department Report) 

- (c) should read 'long term residents (i.e. 3 years) ... 

v) Plan Policy #12 (Page 11 of the Planning Dept. Report) 

- Criteria D should read ' a maximum height of 40 ft. ' 

vi) Plan Policy #22 (Page 17 of the Planning Dept. Report) 

- should read 'A comprehensive approach to the provision 
of paving "commons" and walkways, be approved for the 
apartment area; a comprehensive design to be completed 
to improve the condition and appearance of streets 

in the area, including provision of small parks, each 
to be considered on its own merit after community 
response . 

RECOMMENDED 

A. THAT Plan Policies l6, 17, iS and 19 be referred for 
consideration by City Council at an evening meeting. 

B. THAT Plan Policy 1, 2, 3, 5, 6, 7, S, 11, 12, 13, 14, 15 and 
22, as amended, be adopted by City Council as the basis for 
the apartment neighbourhood plan. 

C. THAT Plan Policy 9 be adopted in principle and referred to 
the Director of Legal Services for report to Council on 
ways of implementation. 

D. THAT the Director of Planning prepare an appropriate 
development plan and zoning by-laws for Public Hearing 
based on the plan policies and criteria adopted in 
this report. 

E. THAT Plan Policy 4, 20, 23, 25 and 26, as amended, be 
endorsed in principle in order for staff to engage in 
implementation discussions with other Bureaus and Boards. 

F. THAT Plan Policy 10 be approved and the Supervisor of 
Property and Insurance be instructed to locate suitable 
sites for non-market housing in the Kitsilano area within 
the limits of available funds and the other Council property 
program work priorities. 

G. THAT Plan Policy 21, be approved and that funds up to 
$5,000 be made available to the Director of Planning 

in advance of the 1975 budget for the purpose of hiring a 
consultant (and printing) to complete an open space, 
paving and walkway study of the apartment area. 

H. THAT Plan Policy 24, be approved subject to the City 
Engineer's report on means of improving the existing 
arterial street system and improving local streets. 

The meeting adjourned at 11:0 5 p.m. 


NOTE: Council will be considering Recommendation (A) 
at the evening meeting of Council on May 6th. 


FOR COUNCIL ACTION SEE PAGE(S) 
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CITY OF VANCOUVER 

REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver was 
held on Tuesday, May 13, 1975, in the Council Chamber, commencing 
at 2.00 p.m. 

PRESENT: Mayor Phillips 

Aldermen Bird, Bowers, Boyce , Cowie , 
Harcourt, Kennedy, Marzari, 
Rankin, Sweeney and Volrich. 

CLERK TO THE COUNCIL: R. Henry. 


PRAYER 

The proceedings in the Council Chamber were opened with prayer. 

'IN CAMERA' MEETING 

Council was advised that there was one matter to be considered 
'In Camera' later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Boyce 
SECONDED by Aid. Volrich 

THAT the minutes of the Regular Council Meeting of May 6, 1975, 
with the exception of the 'In Camera' portion, together with the 
minutes of the Special Council (Court of Revision) of May 6, 1975, 
be adopted . 

- CARRIED UNANIMOUSLY 

Parking Exemption Permits 

At its last meeting on May 6, 1975, Council passed a 
resolution approving Parking Exemption Permits for the 
Vancouver Resources Board only . On April 8, 1975 Council 
had approved the following option in the Manager's report 
dated April 1, 1975: 

"2. Expand the system to provide for exemptions for 
cars used by Provincial and Federal government 
employees on government business. This would 
permit the City to provide this service for 
agencies such as Welfare and Assessment, which 
have a substantial involvement and requirement 
for such permits within the City. Thig proposal, 
of course, has the negative implication of 
possible significant expansion of the system. 
If this system is considered it would seem approp- 
riate to charge a fee to the senior governme'nts" to ^ " 
cover the cost of administering the exemption 
system and the estimated loss of meter revenue. 
This fee would also serve as a control on the total 
number of permits requested. A fee of $50.00 per 
year per exemption would be considered appropriate. 
The exemption decals to be limited to a time period 
of one hour and to be differentiated from City 
employees and the handicapped by their own colour. 

If Council adopts No. 2 of the above, the fee will 
be set at $50.00 per exemption per year. " 


cont'd. 
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Parking Exemption Permits (Cont'd ) 

After reconsidering this whole matter, it was 

MOVED by Aid. Bowers 
SECONDED by Aid. Bird, 

THAT the motion of Council dated April 8, 1975, approving the 
foregoing option of providing parking exemption permits for Provincial 
and Federal Government employees, be rescinded. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED MAJORITY. 

COMMITTEE OF THE WHOLE 


MOVED by Aid. Sweeney 

SECONDED by Aid. Bird 

THAT this Council resolve itself into Committee of the Whole, 

Mayor Phillips in the Chair. „ 
^ ^ - CARRIED UNANIMOUSLY 

REPORT REFERENCE 

Annual Report 

Mr. Gardner, on behalf of Thorne Riddell & Co., the City's 
External Auditors, reported orally on the External Auditor's 1974 
Financial Statements, which had been circulated to Council. 

MOVED by Ald.Volrich 

THAT the report of the External Auditors be received and Mr. 
Gardner be thanked for his presentation. 

- CARRIED UNANIMOUSLY 


DELEGATIONS & UNFINISHED BUSINESS 

Pofi Bar . 

City Council, on April 8, 1975, when considering the matter of 
complaints re the Pofi Bar at 1716 Charles Street, passed the following 
motion : 

"THAT if within thirty days the entrance to the Pofi Bar, 
1716 Charles Street, is not relocated to Commercial 
Drive, the Committee recommends that Council request 
Mr. Bresciani to appear before Council to show cause why 
his business license should not be revoked." 

Subsequently Council agreed to hear delegations and the following 
were heard this day: 

Mr. Perrick, representing the owner, advised the Council that 
his client, although willing to relocate the entrance to the Pofi 
Bar, was still awaiting approval 6f the necessary permits. 

Mrs McKenna, speaking on behalf of certain residents in the area, 
objected to the operation of the establishment and particularly the 
hours of operation. 

Mr. Bresciani, the owner, advised that the premises close at l.a.m. 


MOVED by Aid . Rankin 

THAT the owners of the Pofi Bar be given an extension of sixty 
days from the date of issuance of the development and building permits 
to relocate the Pofi Bar entrance to Commercial Drive, failing which 
Mr. Bresciani be requested to appear before Council to show cause why 
his business license should not be revoked: 

FURTHER THAT the City Manager arrange to expedite the issuance 
of the necessary permits as soon as possible. 

- CARRIED UNANIMOUSLY 
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DELEGATIONS AND MANAGER'S REPORT 

C. Pedestrian Crossing - 

1st Avenue and Slocan Street. 

Under date of May 12, 1975, the City Manager submitted a report 
of the City Engineer concerning a request for a pedestrian crossing 
at 1st Avenue and Slocan Street. The request by residents was the 
result of a recent fatal traffic accident at this intersection. 
The report which was submitted for the information of Council, gave 
details of the traffic situations and the implications of a signal 
being installed. The City Engineer stated that a signal could do 
more harm than good at this location. 

Mr. George Mow appeared as a delegation and urged Council to 
install a pedestrian-actuated signal. 

MOVED by Aid . Rankin 

THAT a pedestrian-actuated stop signal be installed at the 
intersection of 1st Avenue and Slocan Street. 

- CARRIED UNANIMOUSLY 


During consideration of the foregoing it was suggested 
that the City Engineer report on the frequency of accidents 
following the installation of pedestrian-actuated signals. 
The Mayor so directed. 


REPORT REFERENCE AND UNFINISHED BUSINESS 

West End Traffic Scheme II . 

City Council, on May 6, 1975 deferred consideration of a Manager 
report dated May 2, 1975, concerning the West End Traffic Scheme II, 
pending a report reference from the City Engineer. 

The City Engineer addressed the Council and, with the aid of map 
showed parking regulation areas in the West End, linear parks in the 
West End and a map showing the result of a survey conducted re the 
proposed scheme . 

MOVED by Aid. Harcourt 

THAT the two-waying of Thurlow Street not be proceeded with at 
this time. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt 

THAT ten speed deterrent bumps be implemented on a trial basis 
in West End lanes. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Kennedy 

THAT the City not proceed with the traffic barriers east of 
Denman Street. 

- CARRIED 

(Aid. cowie, Harcourt and Marzari opposed) 


cont'd 
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REPORT REFERENCE AND UNFINISHED BUSINESS (Cont'd) 


West End Traffic Scheme II (Cont'd) 

MOVED by Aid. Bowers 

THAT as recommended by the City Engineer the West End Planners 
report back concerning possible locations of trial mini-parks east 
of Denman, taking into consideration: 

(1) recommendations made by the West End Open Space 
consultant : 

(2) the advice of the City Engineer concerning traffic 
implications : 

(3) the views of local residents: 

(4) the advice of the Parks Board and the Fire Chief: 

(5) preliminary evaluation of mini-parks west of Denman 
as they are completed. 

- CARRIED UNANIMOUSLY 


Council recessed at 3. 45. p.m. and following an 'In Camera' 
meeting in the Mayor's office, reconvened in Open Council 
in the Council Chamber at 4.20 p.m. 


UNFINISHED BUSINESS 

Downtown Zoning, West End Zoning, 
Central Area Planning and a 
Development Control Process . 
Report of Planning and Development 
Committee dated April 17, 1975. 

Council, on May 6, 1975, deferred consideration of this matter 
to today's meeting of Council. Action was taken as follows: 

A. GROWTH: POLICIES 

MOVED by Aid. Bowers 

THAT the reference in this clause to the Growth of Downtown 
Employment, be deferred for further consideration, and the policy 
re Decentralization of Office Employment, be adopted. 

- CARRIED UNANIMOUSLY 


B. LAND USE AND DENSITY: MAJOR POLICIES. 

MOVED by Aid . Bowers 

THAT the recommendation of the Committee contained on Page 1 of 
the report, be approved. 

- CARRIED UNANIMOUSLY 


Cont ' 


fJUL28]970 


31o 


Regular Council, July 28, 1970 2 

UNFINISHED BUSINESS (Cont'd.) 

Noise (Cont'd. ) 

THEREFORE BE IT RESOLVED that the Chairman of the General 
Purposes Cormnittee appoint a Sub-Committee to study the various 
measures adopted in other jurisdictions to control noise and to 
recommend to the General Purposes Committee any necessary amendments 
to By-law No. 2513 being 'a By-law for the Abatement and Control of 
Noise in the City of Vancouver' and By-law No. 4338 being 'a By-law 
for the Abatement and Control of Objectionable Noises Emanating from 
Motor Vehicles in the City of Vancouver'; 

BE IT FURTHER RESOLVED that the City Engineer be instructed 
to prepare relative technical material for the consideration of the 
Sub-Committee . 

The motion was put and - CARRIED 

(The Chairman of the General Purposes Committee appointed the 
above mentioned Sub-Committee to comprise the following: 
Aldermen Wilson, Calder and Linnell.) 

2 . Centennial Project 

On July 21, 1970, the following motion was deferred for 
consideration at this time: 

"THAT the 1971 B.C. Centennial Project be the construction of 
an addition to the Vancouver Centennial Museum to house the 
City archives, to be known as the Major Matthews Pavilion, 
and to incorporate, if financially feasible, additional 
storage space for the museum." 

MOVED by Aid. Linnell, 

THAT the foregoing motion of Alderman Broome be referred to 
the Centennial Committee for consideration; 

FURTHER THAT the deadline for receiving any submissions by 
Council in respect of Centennial Projects, be set as September 30, 
1970. 

- CARRIED 


DELEGATION MATTERS 

It was agreed to defer the following matters pending the 
hearing of delegations later this day: 

(a) Dick Building, 1490 West Broadway 

(b) Claim of Miss Jessie I. Hendry, 

3 891 Arbutus Street 

(c) Shannon Estates - Granville and 57th Avenue 

Extension of Development Permit 

(See Pages 6, 7 and 8) 

COMMUNICATIONS OR PETITIONS 

1. Appointment: Revising Judge for 
Voters' List - 1970 


MOVED by Aid. Broome, 

THAT, pursuant to recommendation contained in communication 
from the City Clerk under date of July 24, 1970, Mr. R.S. Thorpe, 
Barrister, be appointed Revising Judge for the Voters' List for 
the year 1970 at the usual rate of $20 per hour while so occupied. 


CARRIED 
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UNFINISHED BUSINESS (Cont'd) 

Downtown Zoning (Cont'd) 

B. (i) Retail Uses: Policies . 

MOVED by Aid. Bowers 

THAT the recommendations of the Committee as contained in this 
clause be approved. 

- CARRIED 

(Aid. Bird, Kennedy and Sweeney are recorded as being 
opposed to Item 1.) 

(Aid. Kennedy and Sweeney are recorded as being 
opposed to Item 2.) 


(ii) Hotels and Entertainment: Policies . 

MOVED by Aid. Bowers 

THAT the recommendations of the Committee as contained in this 
clause be approved. 

- CARRIED 

(Aid. Cowie and Harcourt are recorded as being 
opposed to Item 2.) 


(iii) Convention Facilities : Policies . 


The Council took no action with respect to this clause. 


( iv ) Open Spaces and Recreational Uses: Policies 

(v) Government Buildings: Policies 

(vi) Education: Policies , 

(vii) Wholesale and Service Uses: Policies 

(viii) Institutional Uses: Policies 

(ix) Industrial and Warehouse Uses: Policies 

MOVED by Aid. Bowers 

THAT the recommendations of the Committee, contained in the above 
clauses of the report, be approved. 

- CARRIED UNANIMOUSLY 


C. TRANSIT FACILITIES: MAJOR POLICIES 

MOVED by Aid. Bowers 

THAT recommendations 1, 2, 3, 4 and 7 of the Committee, contained 
in this clause, be deferred. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers 

THAT recommendation 5 of the Committee, contained in this clause, 
be approved . 

- CARRIED 

(Aid. Boyce , Kennedy and Sweeney opposed) 


Cont 'd . 


6 I 


8b 

Regular Council, May 13, 1975. 6 

UNFINISHED BUSINESS (Cont'd) 
Downtown Zoning (Cont'd) 

C. TRANSIT FACILITIES: MAJOR POLICIES (Cont'd) 

MOVED by Aid . Bowers 

THAT recommendation 6 of the Committee, contained in this clause, 
be approved . 

- CARRIED 

(Aid. Kennedy, Rankin and Sweeney opposed) 


MOVED by Aid. Bowers 

THAT the recommendation of the Committee, as contained on page 
5 of the report concerning alternatives for reducing congestion and 
handling by-pass traffic in the Downtown area, be approved. 

- CARRIED UNANIMOUSLY 


Downtown Zoning, West End Zoning, 
Central Area Planning and a 
Development Control Process. (Continued) 
Report of Planning and Development 
Committee dated April 22, 1975. 

Council, on May 6, 1975, deferred consideration of this matter 
to today's meeting of Council. Action was taken as follows: 

A . TRANSIT FACILITIES: MAJOR POLICIES 

(i) Street System: Policies 

MOVED by Aid . Bowers 

THAT the recommendations of the Committee contained in this 
clause dealing with Street System Policies, be approved. 

- CARRIED UNANIMOUSLY 

(ii ) Parking: Policies 

MOVED by Aid. Bowers 

THAT the following policies on parking, after amendment, be 
adopted : 

1 . Expand and confirm a comprehensive parking policy 
for Downtown including location, management, 
pricing policies . 

2. Discourage the provision of commuter parking facilities. 

3 . Continue to use current Downtown office parking policies 
at this time. 

4. Do not require developers to provide parking, except 
for residential uses . 

5. Do not permit new surface parking lots in existing or 
potential amenity areas. (See map 8) 

6. Discourage access to new parking areas from pedestrian 
amenity streets. (See map 8) 

7. Adopt Map 8 as an introduction of Council's policy 
regarding car parking Downtown; the Map to be re- 
assessed by the Director of Planning and the City 
Engineer to make any necessary changes. 

Underlining denotes amendment - CARRIED 

(Map 8 referred to on file in Cont'd. 
City Clerk's office.) 
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UNFINISHED BUSINESS (Cont'd) 

(Aid. Bird, Boyce , Kennedy and Sweeney are recorded 
as being opposed to Item 2) 

(Aid. Boyce, Kennedy, Marzari, Sweeney and Volrich 
are recorded as being opposed to Item 4) 


CITY I4ANAGER ' S REPORTS 


D. Sidewalk Cafes on Granville Mall 


Under date of May 12, 1975, the City Manager submitted the 
following report of the City Engineer and Director of Social Planning 


BACKGROUND 


I-ast year the City Engineer, Director of Social Planning, Director of 
Legal Services and Medical Health Officer reviewed the matter of sidewalk cafes 
to determine appropriate means of administering these. It was determined that 
existing by-laws administered by the Engineering and Health Departments now 
cover sidewalk cafes and these eure adequate. It was, therefore, recbmmended 
that sidewalk cafes should be administered under these by-laws through a lease 
arrangement between the applicant and the City, 

For Granville Mall it was desired that alcoholic beverages could be 
served in sidewalk cafes. To make these feasible, restaurateurs requested that 
disposable cups and glasses be permitted. A Council committee, chaired by 
Alderman Volrich and attended by various officials, met with the Liquor 
Administration Branch (L.A.B.) to discuss the matter. The L.A.B. agreed to 
permit extension of alcoholic beverage permits to sidewalk cafes on Granville 
Mall only provided the applicant entered into a lease with the City which 
ensured that these would be admiristered adequately. It was agreed that barriers 
should be provided to delimit the cafes from pedestrians and that canopies 
would be required. The L.A.B. also required that the City participate in the 
application for extension of liquor permits. A further requirenent not con- 
nected with the L.A.B. was that the sidewalk cafes be open to the street and 
be part of the street scene rather' than purely an extension of the restaurant. 

The above matters were reported to Council on July 23, 1974 (report 
attached) . Council resolved 'that this clause be received but applications for 
a sidewalk cafe be handled through the Engineering Department ' . The admini- 
strative arrangements have now been worked out with the L.A.B. and discussions 
have been held with the Granville Mall Authority and various restaurateurs. 
The Director of Legal Services has prepared a lease agreement covering the 
portion of City street to be used for sidewalk cafes. The lease provides for 
payment of rental, design of the cafe to be such that it is removable, removal 
of cafe on 30 days' notice, public liability insurance acceptable to City and 
compliance with all City by-laws. 


PROPOSALS 


Tvo applications for sidewalk cafes on Granville Mall have been 
received and others are expected soon. The applications received are: 

(a) Love's Skillet Cafe, 938 Granville Street. (See 
Appendices I and II . ) This cafe has been designed 
by Mr. Ron Bain. 

(b) Rubin's, 974 Granville Street. (See AH>endices 
I and III.) This cafe has been designed by Mrs. 
Syvi Krisman. 

Additional diagrams will be displayed in Council illustrating the 
designs. In both cases, the lease will ensure that the cafes are open to the 
street at least in summer and can be removed for the winter months. 


With regard to rentals, it is recommended that these be related to • 
rentals on adjacent property to be determined by the Supervisor of Property and 
Insurance. Since this will require some analysis which could delay the opening, 
of the cafes, it is proposed that the rental for 1975 for all sidewalk cafes be 
$300. In 1976 considerably higher rentals compeurable to adjacent rentals would 
be applied. 


Cent 'd 
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CITY MANAGER'S REPORTS (Cont'd) 
Sidewalk Cafes on Granville Mall (Cont'd) 


The Engineering Deportment has determined that with the wide sidewalks 
existing on Granville Mall, pedestrian movements will not be unduly restricted 
by the proposed sidewalk cafes, 

RECOMMENDATIONS 

The City Engineer and Director of Social Planning RECOMMEND that: 

4 

1. the proposed sidewalk cafes at 938 Granville Street and 974 
Granville Street be approved; 

2. the rental for 1975 be $300 and that this be changed in 1976 
on the basis of adjacent property rentals to be determined 
by the Supervisor of Property and Insurance; 

3. the Director of Legal Services be directed to finalize 
lease arrangements for signature by the City Engineer 
and the Director of Legal Services; 

4. the City Engineer be authorized to apply to the Liquor 
Administration Branch for extension of the restaurateurs' 
liquor permit to include the area of sidewalk cafes." 


The City Manager RECOMMENDS approval of the above report. 

MOVED by Aid. Volrich 

THAT the foregoing recommendation of the City Manager, be 
approved . 

- (amended) 

MOVED by Aid. Rankin (in amendment) 

THAT the figure of $300 in recommendation 2 be struck and the 
following be substituted in lieu thereof - '$150 per month for 
each applicant'. 

- LOST 

(Aid. Bowers, Boyce , Cowie , Harcourt, Kennedy, 
Volrich and the Mayor opposed) 


MOVED by Aid. Boyce (in amendment) 

THAT the "figure ~of $300 in recommendation 2 be struck 
and the following be substituted in lieu thereof - '$100 per month 
for each applicant'. 

- CARRIED 

(Aid. Bowers, Cowie, Harcourt, Volrich and the Mayor opposed) 

The motion, as amended and reading as follows, was put and 
CARRIED UNANIMOUSLY 

"THAT the foregoing recommendations of the city Manager be 
approved, after amending recommendation 2 to read as follows: 

2 . the rental for 1975 be $100 per month for each applicant 
and that this be changed in 1976 on the basis of 
adjacent property rentals to be determined by the 
Supervisor of Property and Insurance. " 

Underlining 
denotes amendment . 
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DELEGATIONS AND CITY MANAGER'S REPORT 

4584 West 1st Avenue 
Manager's Report 
A-4 Clause 4 . 


Prior to considering this clause, the Council received a 
delegation from Mr. Ballam representing North West Point Grey 
Home-owners Association who spoke against the structural alter- 
ations being carried out at 4584 West 1st Avenue. 

Mr. Culling, one of the owners of the building, addressed the 
Council and circulated photographs. Mr. Culling indicated that 
no work had been carried out on the third floor since he had 
received the letter from the Building Inspector directing him to 
cease work . 

The Council noted a petition received from residents in the 
area requesting the City to require the owner to restore the 
building to its original bulk. 

MOVED by Aid. Rankin 

THAT Council direct the appropriate officials to enter into 
discussion with the owners to restore the property to its original 
exterior bulk form and the City be responsible for its sh~are 
of the costs involved in the error caused by the civic administration 
in issuing the building permit. 

- CARRIED UNANIMOUSLY 


Council recessed at approximately 6 p.m. to 
reconvene in open session in the Council 
Chamber at 7.3 p.m. 


The Council reconvened at 7.30 p.m. in the Council Chamber, 
with Mayor Phillips in the Chair and the following members present. 

PRESENT: Mayor Phillips 

Aldermen Bird, Bowers, Boyce , Cowie , 
Kennedy, Marzari, Rankin, 
Sweeney and Volrich. 

ABSENT: Alderman Harcourt (Civic Business) 

CLERK TO THE COUNCIL: R. Henry 

REPORT REFERENCE 

Community Policing Project. 

As requested by Council at a previous meeting, the Chief 
Constable, with the aid of his staffs gave a report on the Depart- 
ment's Community Policing Project. Following a question and 
answer period, the Mayor expressed Council's appreciation to the 
Chief Constable and his staff for their presentations and suggested 
that a further report reference be given in approximately six months' 
time . 
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COMMUNICATIONS OR PETITIONS 

Annual Conference - 

Coffee Hour - Grant Request . 

Vancouver Safety Council in a letter dated May 5, 1975, 
requested a grant in the amount of $1,000 for the purpose of the 
City sponsoring a Coffee Hour at the organization ' s Annual Conference 
to be held in Vancouver from October 19 - 23 . 

MOVED by Aid . Marzari 

THAT a grant of $500 to the Vancouver Safety Council, for a 
Coffee Hour at the organization's Annual Conference, be approved. 

- LOST 

(Council took no further action on the above matter) 


2624 Waterloo Street. 

Council noted a letter received from Mr. John Drysdale, Counsel 
for Mrs Cotsakis, concerning her property at 2624 Waterloo Street. 
Mr. Drysdale requested to appear before Council as a delegation with 
respect to Mrs Cotsakis request for consideration under the Hardship 
Policy. 

MOVED by Aid. Bowers 

THAT the delegation request of Mr. Drysdale be granted, 
including a representation from residents in the area who may also 
wish to address Council, arrangements to be left with the City Clerk. 

- CARRIED UNANIMOUSLY 


Civic Grant Appeals . 

Family Services of Greater Vancouver & 
Neighbourhood Services Association. 

Council noted a letter from the Family Services of Greater 
Vancouver and a letter from Neighbourhood Services Association, 
indicating that each organization wished to address Council re 
its Civic Grant appeal. The subjects are contained in a report 
of the Standing Committees on Community Services and Finance and 
Administration dated May 1, 1975. 

MOVED by Aid. Volrich 

THAT the delegation requests be granted and the report of 
the Standing Committees on Community Services and Finance and 
Administration, dated May 1, 197 5, be deferred pending the hearing 
of the delegations. 

- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIONS (Cont'd) 
Summer Council Meetings 

In a memorandum dated May 8, 1975, the Mayor reminded Council 
that in 1973 and 1974 Council approved a special summer schedule for 
Council Meetings. The Mayor, therefore, recommended that the City 
establish a summer schedule for July and August using 9.30 a.m. as 
a commencement time for Council Meetings. 

MOVED by Aid . Bowers 

THAT the foregoing recommendation of the Mayor be approved. 

- CARRIED UNANIMOUSLY 


John Oliver Secondary School Band 
Association - Grant Request. 

Under date of April 25, 1975, the John Oliver Secondary School 
Band Association submitted a letter requesting financial assistance 
towards a tour of Europe and the British isles. The Association 
also requested suitable souvenirs which they could exchange with 
other contestants when they participate in the festival and contests. 

MOVED by Aid. Bowers 

THAT the Mayor be authorized to provide appropriate souvenirs, 
such as lapel pins to the John Oliver Secondary School Band Association. 


- CARRIED UNANIMOUSLY. 
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CITY MANAGER'S REPORT 

Building and Planning Matters 
(May 9, 1975) 

The Council considered this report which contains five 
Clauses and A. 4 (i) identified as follows : 

Cl. 1: Cedar Cottage N.I. P. Allocations: Tyee School 
Playground and Coiranunity Centre Consultant. 

Cl. 2: Cedar Cottage N.I. P. Allocation : Films to be 
used in a program of Crime Prevention. 

Cl. 3: Neighbourhood Improvement Program - Kitsilano 
Appropriation of Funds. 

Cl. 4: 4584 West 1st Avenue. 

Cl. 5: Use of Various Apartments in the West End as Hotels 

A. 4 (i) : Communication from Dohm, Macdonald, Russell & 
Kowarsky, re Clause 5. 

The Council took action as follows : 

Cedar Cottage N.I. P. Allocations : Tyee School Playground and 
(Clause I) Community Centre Consultant 

MOVED by Aid. Bowers, 

THAT_ Recommendations -.of t he _Ci tv Manager contained 
in this Clause be approved. 

(Alderman Boyce opposed) _ cj^rrjed 

Cedar Cottage N.I. P. Allocation: 

Films to be used in a program of Crime Prevention (Clause 2) 

MOVED by Aid. Bowers, 

THAT the recommendation of the City Manager contained in this 
clause be approved. 

- CARRIED UNANIMOUSLY 

Neighbourhood Improvement Program - 
Kitsilano Appropriation of Funds (Clause 3) 

MOVED by Aid. Volrich, 

THAT- the recommendation of the City Manager contained in 
this clause be approved. 


- CARRIED UNANIMOUSLY 


4584 West 1st Avenue 
(Clause 4) 


For Council action see page (s) ...9. 


Use of Various Apartments in the West End as Hotels 
(Clause 5 and A. 4. (i) ) 

Council noted a letter dated May 9, 1975 from Dohm, Macdonald, 
Russell & Kowarsky requesting deferment of this Clause to the 
Council Meeting of June 17, 1975, to provide them an opportunity to 
make representations to Council. 


cont ' d 
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CITY MANAGER'S REPORT (cont ' d ) 

Use of Various Apartments in the West End as Hotels 
(continued) 


MOVED by Aid. Bowers, 

THAT consideration of this Clause be deferred to the 
Council Meeting of June 17, 19 75 and the delegation request be approved 
for that date. 

- CARRIED UNANIMOUSLY 


Licenses and Claims Matters 
(May 9, 19 75) 


Demolition of Building - 1039 Richards Street 
( Clause 1. ) 

MOVED by Aid. Bird, 

THAT the recommendation of the City Manager contained in 
this clause be approved. 

- CARRIED UNANIMOUSLY 


Finance Matters 
(May 9, 1975) 

The Council considered this report which contains three 
Clauses identified as follows : 

CI. 1: Police Communications Centre 

CI. 2: Investment Matters (Various Funds) 

February 19 75. 
CI. 3: Renovations and Furniture and 

Equipment - 1060 West 8th Avenue. 

The Council took action as follows : 

Clauses 1 and 2 

MOVED by Aid. Bowers, 

THAT the recommendations of the City Manager contained in 
Clauses 1 and 2 be approved. 

- CARRIED UNANIMOUSLY 

Renovations and Furniture and 
Equipment - 1060 West 8th Avenue 
(Clause 3) 


MOVED by Aid. Bowers, 

THAT recommendations a, c and d be approved. 

- CARRIED UNANIMOUSLY 

In consideration of recommendation b it was 

MOVED by Aid. Bird, 

THAT an amount of $5,100 be approved to carpet certain areas 
on the first and second floors of this building, as detailed in the 
breakdown of areas on Page 5. of the Manager's Report. 

_ _ - CARRIED 

(Aid. Bowers, Rankin, Sweeney and the Mayor opposed) 


cent ' d 
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CITY MANAGER'S REPORT (cont'd) 

Personnel Matters 
(May 9, 1975) 

The Council considered this report which contains two 
Clauses identified as follows : 

CI. 1 : Appointment to Royal Commission 

on Family & Children's Law. 
CI. 2 : Attendance at First Canadian Congress 

of Dentistry for Children. 

The Council took action as follows : 

Appointment to Royal Commission 
on Family & Children's Law 
(Clause 1) 


MOVED by Aid. Volrich, 

THAT the recommendation of the City Manager contained 
in this clause be approved. 

- CARRIED UNANIMOUSLY 

Attendance at First Canadian 
Congress of Dentistry for Children. 
(Clause 2) 


MOVED by Aid. Marzari, 

THAT the attendance of Dr. Margaret Maclean of the 
Health Department at the First Canadian Congress of Dentistry for 
Children to be held in Toronto on May 17 - 18, 1975 be approved. 
The cost involved to be allocated from Contingency Reserve. 

- CARRIED UNANIMOUSLY 

Property Matters 
(May 9, 1975) 


Sale of City-owned Property to Adjoining Owner 
S/S 1800 Block East 8th Avenue (Clause 1) 

MOVED by Aid. Bird, 

THAT the recommendation of the City Manager contained 
in this Clause be approved. 

- CARRIED UNANIMOUSLY 

B. Summer Hours, 1975 - 
Inside and Related Staff 

(May 9, 1975) 

Council considered a report from the City Manager dated 
May 9, 1975, in which the Director of Personnel Services recommended 
that the hours of work for a number of Inside and Related City Hall 
employees who normally work between 9:00 a.m. - 5:00 p.m. , be adjusted 
to 8:30 a.m. - 4:30 p.m. for the months of June, July and August 
of 1975, with certain exceptions noted in the report. 

MOVED by Aid. Bowers, 

THAT the recommendations of the City Manager contained 
in this report with respect to adjustment of summer hours - Inside 
and Related staff be approved. 

- CARRIED UNANIMOUSLY 

C. Pedestrian Crossing - 1st Avenue 
and Slocan Street (May 12, 1975) 


For Council action see page (s) 


cont ' d 
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BOARD OF ADMINISTRATION AND OTHER REPORTS 

A. General Report, July 24, 1970 

Works and Utility Matters 

(i) Sidewalk, 4 8th Avenue, 

Ross to Inverness (Clause 4 ) 

The Board of Administration submitted a report from the City 
Engineer in respect of a petition received against construction of 
a sidewalk on 4 8th Avenue from Ross to Inverness Street as a local 
improvement. It is recommended the work proceed as originally 
approved by Council. 

MOVED by Aid. Wilson, 

THAT this sidewalk, proposed on a local improvement basis, be 
not proceeded with. 

- LOST 



MOVED by Aid. Adams, 

THAT Clause 4 of the Board of Administration report (Works 
and Utility matters), dated July 24, 19 70, be adopted. 

- CARRIED 


(ii) Parking: Police Members 
attending Court (Clause 5) 

The Board of Administration submitted a report of the City 
Engineer in respect of a Police Commission resolution asking that 
temporary parking exemption permits for members of the Police 
Force attending Court be authorized. Details in respect of the 
matter are set out and it is noted that following discussions with 
the Chief Constable it is suggested twenty exemption permits, 
although not meeting full requirements, would be helpful. 

MOVED by Aid. Linnell, 

THAT twenty parking exemption permits be approved, subject 
to the discretion of the Chief Constable. 

- CARRIED 

(iii) Balance of Works and Utility Matters 

MOVED by Aid. Linnell, 

THAT Clauses 1 to 3 inclusive of the report of the Board of 
Administration (Works and Utility matters), dated July 24, 1970, 
be adopted. 

- CARRIED 


Harbours and Parks Matters 

MOVED by Aid. Bird, 

THAT, in respect of the report 
(Harbours and Parks matters) , dated 
received for information and Clause 


of the Board of Administration 
July 24, 1970, Clause 1 be 
2 be adopted. 

- CARRIED 


Building and Planning Matters 

MOVED by Aid. Broome, 

THAT, in respect of the report of the Board of Administration 
(Building and Planning matters), dated July 24, 1970, Clauses 1 to 
3 inclusive be adopted and Clause 4 be received for information. 


- CARRIED 
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CITY MANAGER'S REPORT (cont'd) 

D. Sidewalk Cafes on Granville Mall 
(May 12, 1975) 


For Council action see page (s) .^.^J^^.? 


STANDING COMMITTEES AND OTHER REPORTS 

I. Planning and Development 
April 29, 1975 

1. Downtown Zoning, West End Zoning, Central Area Planning 
and A Development Control Process 

A. OTHER MOVEMENT MATTERS 

(i) Bicycles : Policy 

MOVED by Aid. Marzari, 

THAT the policy on bicycles be approved. 

- LOST 

(Aid i Bird, Kennedy, Rankin, Sweeney 
and Volrich. ) 

MOVED by Aid. Bowers, 

THAT the recommendation of the Committee that the appropriate 
staff investigat^e the possibility of a study being carried out on 
bicycles use downtown be approved. 

- CARRIED UNANIMOUSLY 

(ii) Trucks : Policies 

MOVED by Aid. Bowers, 

THAT the recommendation of the Committee contained in this 
Clause be" approved. 

- CARRIED UNANIMOUSLY 

B. URBAN FORM ; POLICIES 

MOOTED by Aid. Bowers, 

THAT the reco mme ndations of the Co mmittee on Urban Form: Policies 
contained on Page 2 of the Committee's report be approved. 

- CARRIED UNANIMOUSLY 


OFFICIAL DEVEIK^MENT PLAN 

MOVED by Aid. Bowers, 

_ THAT the recommendation of the Committee contained on 
Page 2 of the reportf be approved . / 

- CARRIED UNANIMOUSLY 

Densities _ _ 

MOVED by Aid. Bowers, 

THAT the recommendations of the Committee on the section on 
densities contained on Page 3 of the report be approved. 

- CARRIED UNANIMOUSLY 


cont ' d 
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Downtown Zoning, West End Zoning, Central Area Planning and- 
T A Development Control Process - (Clause 1) (con'h'rl) 

OFFICIAL DEVELOPMENT PLAN 

Densities (continued) 

i MOVED by Aid. Bowers, 

THAT the recommendation of the Committee with respect to 
Density of Residential Uses contained on Page 3 of the report be 
approved. 

Development Corporation 
j MOVED by Aid. Bowers, 

THAT the recommendation of the Committee on a possible 
; development corporation contained on Page 3 of the report be approved, 

after amendment to read as follows : 

"THAT the Vancouver City Planning Commission be 
requested to investigate desirability of a development 
corporation to provide residential accommodation Downtown." 

(Underlining denotes amendment) 

- CARRIED UNANIMOUSLY 


Height of QuilclinfTs 

MOVED by Aid. Bowers, 

THAT the section on Height of Buildings be referred back 
to the Standing Committee on Planning and Development for further 
consideration following a meeting of the Committee and other members 
of Council with the G.V.R.D. on the Livable Region Plan. 

- CARRIED UNANIMOUSLY 


Parking and Loading 

MOVED by Aid. Kennedy, 

THAT the section on Parking and Loading be referred back to 
the Standing Committee on Planning and Development for discussion 
with the City Engineer. 

- LOST 

(Aid; Bowers, Cowie, Marzari, Rankin, 
Volrich and the Mayor opposed) . 

MOVED by Aid. Bowers, 

THAT the recommendations of the Committee on this section 
and contained on Page 4 of the Committee's report be approved. 

- CARRIED 

(Aid. Boyce , Kennedy & Sweeney opposed) 


Social and Recreational Amenities .lii Facilities 

MOVED by Aid. Bowers, 

THAT the Committee's recommendation on Page 5 of the report 
with respect to this section be approved. 

- CARRIED UNANIMOUSLY 

Recreational Facilities for City Hall Employees 

MOVED by Aid. Bowers, 

THAT the recommendation of the Committee on Page 5 of this 
report that the City Manager through the Management Advisory Committee 
investigate the provision of some recreational and changing facilities 
for City Hall employees be approved. 

- CARRIED UNANIMOUSLY 



cont ' d 
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I. Downtown Zoning, West End Zoning, Central Area Planning and 
• A Development Control Process - (Clause 1) (cont'd) 

OFFICIAL DEVELOPMENT PLAN 

Bonuses for provision of Social and Recreational Facilities 

M0\7ED by Aid. Bowers, 

THAT the recommendation of the Committee on Page 6 of 
this report on the section regarding Bonuses for Provision of 
Social and Recreational Facilities as amended, be approved after 
further amending the following portion of the section to read as 
follows : 

" If appropriate such facilities shall be preserved in 
the public domain by way of a registered agreement and 
operated by the City or its delegates." 

(Underlining 

denotes amendment) - CARRIED UNANIMOUSLY 
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WEST END PLANNING POLICIES 
Overall Policies 

MOOTED by Aid. Bowers, 

THAT the recommendation of the Committee on Overall Policies 
on Page 6 of this report be approved. 

- CARRIED UNANIMOUSLY 


Population 

MOVED by Aid. Bowers, 

THAT the recommendation of the Committee on Population Polici 
on Page 7 of this report be approved. 

- CARRIED UNANIMOUSLY 


Housing 

MOVED by Aid. Bowers, 

THAT the recommendations of the Committee on Housing Policies 
on Page 7 of the report be approved. 

- CARRIED UNANIMOUSLY 


Heritage i 

MOVED by Aid. Bowers, 

THAT the recommendations of the Committee on Heritage Policie 
on Page 7 of the report be approved. 

- CARRIED UNANIMOUSLY 


Commercial 

MOVED by Aid. Bowers, 

THAT_the recommendations of the Committee on Commercial 
Policies be approved, after amending recoitunendation 3 to 
read as follows : 

"3) In the area defined as the West End permit only 

small residential hotels that offer facilities to 
the local community." 


(Underlining 
denotes amendment) 


- CARRIED UNANIMOUSLY 


cont ' d. 
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I.' Downtown Zoning, Wast End 25oning, Central Area Plajining and 
A Development Control Procgss - (Clause 1) f«» * »w%*<!l> 

WEST END POLICIES 
Parks 

MOVED by Aid. Bowers, 

THAT the policies on Parks be referred back to the 
Standing Committee on Planning and Development for further 
consideration. 

- CARRIED UNANIMOUSLY 


Transportation 

MOVED by Aid. Bowers, 

THAT policies 1 and 2 on Transportation be referred back 
to the Standing Committee on Planning and Development for further 
consideration . 

- CARRIED UNANIMOUSLY 

FURTHER THAT recommendations (b) , (c) and (d) of the 
Committee contained on Page 8 of the report be approved. 

- CARRIED UNANIMOUSLY 


/ Parking 

MOVED by Aid. Bowers, 

THAT the recommendation of the Committee on the Policy 
on Parking on Page 9 of the report be approved. 

- CARRIED UNANIMOUSLY 


Community Facilities 

MOVED by Aid. Bowers, 

THAT the recommendation of the Committee on the policies 
on Community Facilities on Page 9 of the report be approved. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Bowers, 

THAT the recommendation of the Committee that the 
Director of Planning discuss with the Liquor Administration Branch 
the location of liquor outlets in the West End be approved. 

- CARRIED UNANIMOUSLY 

Community Services and 

Finance and Administration 

(May r, 1975)'" " ' 

For Council action see page (s) ....10 


Planning and Development 
(May 1, 1975)' 

Downtown Zoning, West End Zoning, Central Area Planning 

and a Development Control Process (Clause 1) 

WEST END ZONING 
Hote ls 

Council took no action on the recommendation of "the 

Committee on this to^pic. 
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[j;^ Downtown Zoning, West End Zoning, Central Area Planning and 
A Development Control Process - (Clause 1) (cont'd) 

WEST KND ZONING 
Hotels - continued 

MOVED by Aid. Kennedy, 

THAT the recommendation of the Committee re an Impact Study 
on Rent Controls contained on Page 2 of the report be approved. 

- LOST 

(Aid. Bowers, Boyce, Marzari, Rankin, Sweeney, 
Volrich and the Mayor opposed) 

Council took no further action in respect of the 
above matter. 

Density 

MOVED by Aid. Bowers, 

THAT the recommendation of the Committee on Densities 
on Page 2 of the report be approved. 

- CARRIED UNANIMOUSLY 

Height of Buildings 
MOVED by Aid. Bowers, 

THAT the section on Height of Buildings be referred to the 
Public Hearing on West End Rezoning for consideration. 

- CARRIED UNANIMOUSLY 

Parking and Loading / 

MOVED by Aid. Bowers, 

THAT the recommendation on Parking and Loading on Page 3 
of the report be approved. 

- CARRIED UNANIMOUSLY 

Social and Recreational Amenities 
& Facilities ' ' 

MOVED by Aid. Bowers, 

THAT the section on Social and Recreational Amenities and 
Facilities on Page 4 be approved after adding Day Care Centres 
to the Jjis_t of Excl ud ed Facilities. 


Bonuses for a Provision of Social and Recreational Amenities 
Amend Provision ii) to read : 

" If appropriate such facilities shall be placed 
under the control of the City or its delegates." 

(Underlining 

denotes amendment) - CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers, 

THAT the following recommendations of the Committee be 
approved : 

"THAT the Director of Planning prepare a report for 
submission to a Public Hearing outlining interim changes 
in the By-law for Downtown to permit mixed residential 
uses and include the provision of social and recreational 
facilities ; 

FURTHER THAT the Official Development Plan for the West End, 
as amended, be referred to a Public Hearing." 

- CARRIED UNANIMOUSLY 


oont ' d . . . 
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l|. Planning and Development (continued) 
(Clause 1) 

Adams Building 1110 Alberni Street 

Council took no action on the recommendation of the 
Committee on this topic. 


ly. Community Services 
(May 1, 1975) 


The Council considered this report which contains five 
Clauses identified as follows : 

CI. 1 : Neighbourhood Pub Application 
7619 Nanaimo Street. 

Cl. 2 : Frog Hollow Information Centre 
Society - Request for Creation 
of Park on City-owned Land. 

Cl. 3 : Inter-Tribal Housing and Heritage 
Society - Nasaika Lodge - 
Request for Use of City-owned Land. 

Cl. 4 : SEARCH- Grant Request 

Cl. 5 : Youth Problems and Programs in the 
City of Vancouver. 

The Council took action as follows : 

Neighbourhood Pub Application 
7619 Nanaimo Street (Clause 1) 

MOVED by Aid. Rankin, 

THAT the recommendation of the Committee contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 

Frog Hollow Information Centre Society 

- Request for Creation of Park on City-owned Land 
(Clause 2) 

MOVED by Aid. Rankin, 

THAT the recommendations of the Committee contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 

Inter-Tribal Housing and Heritage Society 

- Nasaika Lodge - Request for Use of 
City-owned Land (Clause 3) 

MOVED by Aid. Rankin, 

THAT the resolution of the Committee contained in this 
clause be received for information. 


- CARRIED UNANIMOUSLY 


SEARCH- Grant Request 
(Clause 4) 


MOVED by Aid. Rankin, 

THAT the recommendations of the Committee contained in 
this clause be approved. 

- LOST NOT HAVING RECEIVED 
THE REQUIRED MAJORITY 

(Aid. Bird, Kennedy, Sweeney, Volrich and 
the Mayor opposed) 


cont ' d 
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IV. Community Services (continued) 

Youth Problems and Programs in the 
City of Vancouver (Clause 5) 


MOVED by Aid. Rankin, 

THAT the resolution of the Committee contained in this 
clause be received for information. 


- CARRIED UNANIMOUSLY 


7. Illegal Suites - 
Hardship Cases 

The Special Committee of Officials on Illegal Suites - Hardship 
Cases, submitted the following report under date of May 2, 1975. 


"The Conunittee of Officials has considered the following requests 
under the policy established by Council concerning Illegal Suites - 
Hardship Cases, and reports as follows: 


(a) The following applications recommended for approval by the 
Sub-Committee be approved: 


Miss M. H. Kalman (tenant) , 2613 MacKenzie Street 
Merrilee M. Simms (tenant) , 5088 Moss Street 
Sardara Singh Gill (owner) 7875 Fraser Street 


(b) the following applications be approved for one year from 
the date of this Resolution: 


Elizabeth Alke (tenant) , 3808 West 30th Avenue 

Lois Bishop (tenant) , 3336 West 2nd Avenue 

Sandra Aitken (tenant) , 2031 Collingwood Street 

Caroline Jane Stirling (tenant) , 4259 West 16th Avenue 

Baljit Malli (tenant) , 586 East 44th Avenue 

Alan Milne (tenant) , 3606 West 33rd Avenue 

William (Bill) Marion (tenant) , 3550 West 1st Avenue 

John Lawrence Lashman (tenant) , 5850 Clarendon Street 

Tak Yuen (tenant) , 1354 East 18th Avenue 

I&la C. Scott (tenant), 3264 West 15th Avenue 


(c) the following applications be approved for six months from 
the date of this Resolution: 


Raymond May (owner) , 3685 Pandora Street 
Steve E. Force (tenant) , 2098 Waver ley Street 


(d) in respect to the above mentioned, the City Building 

Inspector be instructed to withhold enforcement action and 
to carry out the policy as adopted by Council on December 
17, 1963, and as amended by Council on November 10, 1964." 


(e) the following applications be not approved: 


Loverna Brown (tenant) , 1733 Waterloo Street 
Joginder Singh Nanara (owner) , 6134 Bea:trice Street 


cont ' d 
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Illegal Suites - 
Hardship Cases (Cont'd) 


MOVED by Aid. Bowers, 

THAT the recommendations contained in this report be 
approved after amending recommendation (e) to read as follows : 

"the following applications be approved for one year 
from the date of this resolution : 

Loverna Brown (tenant) , 1733 Waterloo Street 
Joginder Singh Nanara (owner) , 6134 Beatrice Street" 

(Underlining _ CARRIED UNANIMOUSLY 

denotes amendment) 


Finance and Administration 
(May 8, 1975) 


1976-80 Five Year Plan Plebiscite (g) (Clause No. 1) 

Aid. Volrich advised that he had received a memo from the 
City Clerk dated May 9, 1975, advising that it would be possible to 
hold a plebiscite on October 8, 1§75 and that other involved 
officials concur. 

MOVED by Aid. Volrich 

THAT recommendation (a) of the Committee be approved 
and 

FURTHER THAT the date of The Five Year Plan Plebiscite be 
set as Wednesday, October 8, 1975. 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 


MOVED by Aid. Sweeney, 

THAT the Committee of the Whole rise and report 


- CARRIED UNANIMOUSLY 


MOVED by Aid. Sweeney, 
SECONDED by Aid. Bowers, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


cont ' d 
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BY-LAWS 

1. BY-LAW TO ASSESS CERTAIN REAL PROPERTY 
IN THE YEAR 1975 FOR THE PURPOSE OF 
DEFRAYED COSTS AND CHARGES WITH RESPECT 
TO CERTAIN COLLECTIVE PARKING PROJECTS 

MOVED by Ald.Volrich 
SECONDED by Aid. Cowie 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Ald.Volrich 
SECONDED by Aid . Cowie 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


MOTIONS 

1. Local Improvement Relief - 
Pavement and curbs - 
Lot 4 of 35, Block B, D.L.'s 
319, 324 and part of 323 

MOVED by Aid. Rankin, 
SECONDED by Aid. Cowie 

WHEREAS a sufficiently signed petition was filed with 
the City Clerk praying that Council construct pavement smd curbs 
on Osier Street from 70th Avenue to the lane north on both sides 
and Portland cement concrete curbs and gutters on both sides of 
Osier Street from the lane north of 70th Avenue to 67th Avenue 
(hereinafter called "the said project") as a local improvement, 
to be paid in part by special assessment upon the real property 
to be benefited thereby; 

AND WHEREAS Council sat as a Court of Revision on 
March 12, 1970, to hear complaints against the proposed assess- 
ments and immediately following the hearing. Council deemed that 
the said project would specially benefit the real property front- 
ing and abutting the said project and undertook the same; 

AND WHEREAS on October 5, 1971, Council passed a | 
resolution which adopted the following recommendations of the i 
Board of Administration of October 1, 1971:- i 

"a) That Council adopt a policy of giving relief on t 

local improvement charges to homes on flanking I 

higher-zoned lots : ' 

i 

i) so that they pay a rate according to their ' 

. zoning but with a residential level of | 
flankage relief; 

ii) that the relief be limited to owner-occupied . \ 

single family dwellings, the ownership of which ' 
precedes the assessment of the local improvement 

charge ; ' ! 

iii) that tjtie relief apply to local improvements for 

pavement and curbs and for sidewalks. ; 
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MOTIONS (Cont'd) 

Local Improvement Relief - 

Pavement and Curbs - 

Lot 4 of 35, Block B, D.L.'s 

319, 324 and part of 323. (Cont'd) 

Js) That the Assessment Conunissioner be instructed to 

bring forward each year a list of the properties and a 
formal resolution giving the relief to those properties 
still eligible." 


AND WHEREAS Lot 4 of 35, Block B, District Lots 319, 324 
and part of 323, Group One, New Westminster District (hereinafter 
called "the said lot") flanks the said project; 


AND WHEREAS the said lot is zoned RM-3 (Multiple Dwelling 
District) under the Zonins^ Development By-law audi luuBt constructed 
thereon a siivgle family ^N^lling; 

AND tfrailllEAS 8in«tt th« said lot flanks the said project, 
it is specially assessed at the rate estsUblished in the local 
Improvement Procedure By-law for property zoned RM-3 (Multiple 
Dwelling District) calculated on seventy-five percent (75%) of 
its flankage rather than twenty-five percent (25%) thereof had 
the said lot been zoned for residential use; 


AND WHEREAS the special annual assessment to be imposed 
on the said lot is $148.45 for a period of fifteen years; 


AND WHEREAS the special annual assessment that would be 
imposed on the said lot if it were specially assessed on twenty- 
five percent (25%) of its flankage at the rate established in the 
Local Improvement Procedure By-law for property zoned RM-3 . 
(Multiple Dwelling District) is $49.48 for a period of fifteen 
years; 


AND WHEREAS the Collector of Taxes is satisfied 
that the said lot is eligible under the provisions of the said 
resolution of Council of October 5, 1971, for the relief here- 
inafter granted.; 


BE IT THEREFORE RESOLVED that for the foregoing reasons 
Council, by not less than two-thirds of all of its members, 
hereby deems and declares that the said lot would be especially 
inequitably and unjustly affected by a special assessment of 
$148.45 for the said project and that such assessment be reduced 
to $49.48 for the year 197,5 only, and the Collector, of Taxes is 
hereby directed to enter on the tax roll against the said lot the 
amount of the reduced special assessment for the said year. The 
difference in the said amounts shall be provided out of the 
general "funds of the City. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (Cont'd. ) 
Finance Matters 

(i) Tender: Laundry Service (Clause 3 ) 

The Board of Administration submitted the report of the 
Purchasing Agent and the Medical Health Officer in the matter of 
tenders for laundry service, pointing out that if the low bid is 
accepted of Sterling Laundry Ltd., a union firm, and Custom 
Cleaners Ltd. , a non-union firm, the lowest cost would be as 
follows : 

Sterling Laundry Ltd. - $ 5,350 

Custom Cleaners Ltd. - $ 7,350 


Total - $12 ,700 

Alderman Wilson advised of making an enquiry of the Purchasing 
Agent respecting the cost of approving the award on a 60/40% basis 
in favour of Sterling Laundry Ltd. bid and having obtained figures 
in this respect. 

MOVED by Aid. Adams, 

THAT the low bids of the two companies, as stated in the 
Board report in respect of the items involved and expressed as 
follows, be approved, subject to contract satisfactory to the 
Corporation Counsel: 

Sterling Laundry Ltd. - $ 5,350 

Custom Cleaners Ltd. - $ 7,350 


Total - $12 ,700 


- CARRIED * 


MOVED by Aid. Wilson, in Amendment, 

THAT the items of laundry service involved be awarded on 
the following basis, subject to contract satisfactory to the 
Corporation Counsel: 

Sterling Laundry Ltd. - $ 7,820 
Custom Cleaners Ltd. - $ 5,315 

Total - $13,135 

- LOST 


MOVED by Aid. Rankin, in Amendment to the Amendment, 

THAT the items of laundry service involved be awarded to 
Sterling Laundry Ltd. , subject to contract satisfactory to the 
Corporation Counsel. 

- LOST *** 


The Amendment to the Amendment by Alderman Rankin was put and 

- LOST *** 

The Amendment of Alderman Wilson was put and - LOST ** 

The motion of Alderman Adams was put and - CARRIED * 
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MOTIONS (Cont'd) 
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2. Local Improvement Relief - 
Pavement and curbs - 
Lot 8 of Y of 7 to 10, 

Block C, D.L's 319/ 324 and Part of 323 

MOVED by Aid. Rankin, 
SECONDED by Aid. Cowie 


WHEREAS the construction of pavement and curbs on 
both sides of Heather Street from 70th Avenue to South West 
Mafine Drive (hereinafter called "the said project") was 
recommended by the Board of Administration on September 15, 
1972, and approved by Council. on September 19 , 1972, as a 
local improvement to be paid in part by special assessment 
upon the real property to b« benefited thereby; 


AND WHEREAS Lot 8 of Y.of 7 to 10, Block C, District 
Lots 319, 324 and Part of 323, Group One, New Westminster 
District (hereinafter called "the said lot") abuts the said 
project and is zoned RM-3 (Multiple Dwelling District) under 
the Zoning and Development By-law No. 3575; 


AND WHEREAS the said lot is a comer lot with a 
frontage of thirty-three (33) feet abutting the said project 
on which is constructed a single family dwelling and the said 
lot cannot be developed beyond a residential use, notwith- 
standing that the said lot is zoned RM-3 (Multiple Dwelling 
District) ; 


AND WHEREAS the said project was advanced as a local 
improvement on the initiative principle to a Court of Revision 
on November 16, 1972; 

AND WHEREAS on November 16, 1972, Council deemed 
that the said project would specially benefit the real property 
abutting the said project and undertook the same subject to 
relief being given under section 67 of the Local Improvement 
Procedure By-law No .^3614 to the said lot; 


BE IT THEREFORE RESOLVED that for the foregoing 
reasons the Council, by not less than two-thirds of all of 
its members, hereby deems and declares that the said lot 
would be unjustly affected by being specially assessed for 
the said project at the rate levied on real property in 
Multiple Dwelling Districts pursuant to the Local Improvement 
Procedure By-law, namely the annual sum of $65.10, and that 
the special annual assessment be reduced for the year 1975 to 
the rate levied on real property in residential districts 
pursuant to the said by-law, namely the sum of $2 5.40. The 
Collector of Taxes is hereby directed to enter on the tax 
roll against the said lot the amount of the reduced assessment 
for the year 1975 only. The difference in the said amounts 
shall be provided out of the general funds of the City. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY. 


Regular Council, May 13, 1975 


MOTIONS (Cont'd) 

3. Local Improvement Relief - 
Pavement and curbs - 
Lot 24, Block 70, D.L.264A. 

MOVED by Aid. Rankin, 
SECONDED by Aid. Cowie , 

WHEREAS the construction of pavements and curbs 
on both sides of McLean Drive from 2nd Avenue to 3rd Avenue 
(hereinafter called "the said project") was recommended by 
the Board of Administration on February 2, 1973, and approved 
by Council on February 20, 1973, as a local improvement to 
be paid in part by special assessment upon the real property 
to* be benefited thereby; 


AND WHEREAS Lot 24, Block 70, District Lot 264A, 
Group One, New Westminster District (hereinafter called "the 
said lot") flanks the said project; 

AND WHEREAS the said lot is zoned RM-3 (Multiple 
Dwelling District) under Zoning and Development By-law No^ 
3575 and has constructed thereon a single family dwelling; 

AND WHEREAS on October 5, 1971, Council passed a 
resolution which adopted the following recoramendations of the 
Board of Administration of October 1-, 1971:- 

" a) That Council adopt a policy of giving relief on 
local improvement charges to homes on flanking 
higher-zoned lots: 

i) so that they pay a rate according to their 
zoning but with a residential level of 
flankage relief; 

ii) that the relief be limited to owner-occupied 
single family dwellings, the ownership of 
which precedes the assessment of the local 
improvement charge ; 

iii) that the relief apply to local improvements 
for pavement and curbs and for sidewalks. 

b) That the Assessment Commissioner be instructed to 
bring forward each year a list of the properties 
and a formal resolution giving the relief to those 
properties still eligible."- 

AND WHEREAS the said project was advanced as a 
local improvement on the initiative principle to a Court of 
Revision on May 17, 1973; 

AND WHEREAS on May 17, 1973, Council deemed that 
the said project would specially benefit the real property 
abutting the said project and undertook the same subject 
to relief being given under section 67 of Local Improvement 
.Procedure By-law No. 3614 to the said lot pursuant to the said 
resolution of Council dated October 5, 1971; 

AND WHEREAS since the said lot* flanks the said 
project, it may be specially assessed at the rate established 
in the Local Improvement Procedure By-law for property zoned 
RM-3 (Multiple Dwelling District) calculated on seventy-five 
percent (75%) of its flankage rather than twenty-five percent 
(25%> thereof had the said lot been zoned for residential 
trSe; 
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MOTIONS (Cont'd) 

Local Improveitient Relief - 
Pavement and Curbs 

Lot 24, Block 70, D.L. 264A (Cont'd) 

AND WHEREAS the Special annual assessaent to be . 
iaaposed on the said lot is $3.83.47 for a period of fiftTOn 

(15) years; 


AND WHEREAS the special annual assessment that 
would be imposed on the said lot if it were specially 
assessed on twenty-five (2 5%) of its flankage at the rate 
es«tablished in the Local Improvement Procedure By-law for 
property zoned RM-3 (Multiple Dwelling District) is $61.16 
for a period of fifteen (15) years; 


BE IT THEREFORS RESOIrVED that for the foregoing 
reasons Council, by not less than two-thirds of all of its 
members, hereby deems and declares that the said lot would 
be especially inequitably and unjustly affected by a special 
assessment of $183.47 for the said project and that such <*„ 
assessment be reduced to $61.16 for the year 1975 only, and 
the Collector of Taxes is hereby directed to enter on the 
tax roll against the said lot the amount of the reduced 
special assessment for the said year. The difference in 
the said amounts shall be providea out of the general 
of the City. . " 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 

4. Local Improvement Relief - 
Pavement and Curbs - 
Lot 1, Block 65 North Part, 
D.L's 258 and 329 


MOVED by Aid. Rankin 
SECONDED by Aid. Cowie 

WHEREAS the construction of pavement and Oua^fi on 
Jellicoe Street from South East Marine Drive to KWit Avenue 

North on both sides (hereinafter called "the said project") 
was recommended by the Board of Administration on Septe.mber 
15, 1972, and approved by Council on September 19, 1972, as 
a local improvement to be paid in part by special assessment 
upon the real property, to be benefited thereby; 

AND WHEREAS the said project was advanced as a 
local improvement on the initiative principle to a Court of 
Revision on November 16, 1972; 

AND WHEREAS the balance of Lot 1, Block 65 North 
Part, District Lots 258 and 329, Group One, New Westminster 
District, (hereinafter called "the said lot") abuts the said 
project; 


AND WHEREAS the said lot is zoned CD-I (Comprehensive 
Development) under Zoning and Development By-law No. 3575 and 
has constructed thereon a single family dwelling; 


Cont ' d 
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Regular Council, May 13, 1975 

MOTIONS ( Cont ' d ) 

Local Improvement Relief - 
Pavement and Curbs - 
Lot 1, Block 65 North Part, 
D.L's 258 and 329 (Cont'd) 

AND WHEREAS on November 16, 1972, Council deemed 
that the said project would specially benefit the real 
property abutting the said project and undertook the same 
subject to relief being given under section 67 of Local 
Improvement Procedure By-law No. 3614 to the said lot which 
is being used for residential purposes, until either an 
1, industrial development is approved or the said lot is 

acquired by the City; 


AND WHEREAS the special annual assessment for the 
said project to be im'posed on the said lot for a period of 
fifteen (15) years if it is used for industrial purposes is 
- $313.90; ' 


AND WHEREAS the special annual assessment for the 
said project to be iiaptMed on the said lot for a period of 
fifteen (15) years if it is u»Qd for r««id«ntial ^^mq^ses 
is $34. 7«; 

BE IT THEREFOftE KESOLVSD that for the foregoing reasons 
the Council, by not less than tv#o-thirds of all o£ its n«in3:>ers, 
hereby deems and declares that the said lot would be unjustly 
affected by the imposition of a special annual assessment for 
the said project as if it were used for industrial purposes 
and that the special annual assessment for the said project 
be imposed on the said lot for the year 1975, as if the said 
lot were used for residential purposes/ that is to say, the 
annual stm of $34.78. 

The- Collector of Taxes is hereby directed to enter 

in the tax roll against the said lot the amount of the 

reduced assessment for the year 1975 only. The difference in 

the special annual assessment that would have been imposed on 

the said lot if it was used for industrial purposes and the 

special annual assessment to be dLnposed pursuant to this 

resolution shall be p«KWid««d o«t of tlMt general funds of the 

City. 
■ * 

- CARRIED. UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 


5. Local Improvement Relief - 
Pavement and curbs - 
Lot 1, Block 11, D.L. 318 and 
Lot 1, Block 12, D.L. 318 

MOVED by Aid. Rankin, 
SECONDED by Aid. Cowie , 

VKHEREAS the construction of pavenents and curbs 
on* both sides of Seven ty>Second Avenue frosi Granville Street 
to Osier Street (hereinafter called "the said project"*) was 

recommended by the Board of Administration on September 15, 
1972, and approved by Council on September 19, 1972 as 'a 
local improvement to be paid in part by special assessment 
upon the real property to be benefited thereby; 


Cont 'd 
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MOTIONS (Cont'd) 

Local Iinprovement Relief - 

Paveiment and Curbs - 

Lot 1, Block 11, D.L,318 and 

Lot 1, Block 12, D.L. 318. (Cont'd) 

AND WHEREAS Lot 1, Block 11, District Lot 318, 
Group One, New Westminster District and Lot 1, Block 12, 
District Lot 318, Group One, New Westminster District 
(hereinafter called "the said lots") flank the said project; 


AND WHEREAS the said lots are zoned RM-3 (Multiple 
Dwelling District) under Zoning and Development By-law No. 
3575 and have constructed thereon single family dwellings; 


AND WHEREAS on October 5, 1971,' Council passed a 
resolution which adopted the following recommendations of the 
Board of Administration of October 1, 1971:- 

"a) That Council adopt a policy of giving relief on 
local improvement charges to homes on flanking 
higher-zoned lots: 

i) so that they pay a rate according to their 
zoning but with a residential level of 
flankage relief; 

ii) that the relief be limited to owner-occupied 
single family dwellings, the ownership of 
which precedes the assessftient of the local 
impro'\>^ement charge; 

iii} that the relief apply' to local improvonents 
for pavcanent and curbs a»d for sidewaUcs. 

b) %a^ the Assessment CoamissiioniBr be instruetod to 

bring forward each year a list of the prfspertiee and 
a formal resolution giving the relief to those 
properties still eligible." 

AND WHEREAS the said project was advanced as a 
local improvement on the initiative principle to a Court of 
Revision on November 16, 1972; 


AND WHEREAS on November 16, 1972, Council deemed 
that the said project would specially benefit the real property 
abutting the said project and undertook the same subject to _ 
relief being given under section 67 of Local Improveiaent'' 
Procedure By-law No. 3614 to the said lots in accordance wi-th 
the said resolution of Council dated October 5, 1971; 


AND WHEREAS since the said lots flank the said 
project, they may be specially assessed at the rate established 
in the Local Improvement Procedure By-law for property zoned 
-RM-3 (Multiple Dwelling District) calculated on seventy-five 
percent (75%) of its flankage rather than twenty-five percent 
(25%) thereof had the said lots been sToned for residential use; 


AND WHEREAS the special annual assessments for the 
said project to be imposed on the said lots for a period of 
fifteen (15) years are the amounts set forth opposite the 
same: 

Lot 1, Block 11, District Lot 318 $207.14 
Lot 1, Block 12, District Lot 318 $171.28 

Cont 'd . . . . 
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MOTIONS (Cont'd) 


Local Improvement Relief - 

Pavement and Curbs - 

Lot 1, Block 11, D.L. 318 and 

Lot 1, Block 12, D.L. 318 (Cont'd) 

BE IT THEREFORE RESOLVED that for the foregoing 
reasons Council, by not less than two-thirds of all of its 
members, hereby deems and declares that the said lots would 
be unjustly affected by the imposition of a special annual 
assessment for the said project as hereinbefore recited 
and that the special annual assessment for the said project 
be imposed on the said lots for the year 1975 as if they 
were used for residential purposes, that is to say:- 

Lot 1, Block 11, District Lot 318 $69.05 
Lot 1, Block 12, District Lot 318 57.07. 

The Collector of Taxes is hereby directed to enter in the - 
tax roll against the said lots the amounts of the reduced 
special assessment for the year 1975 only. The difference 
in the special annual assessment that would have been imposed 
on the said lots and the special annual assessment to be 
i»posed pursuant to this resolution shall be provided out of 
the general funds of the City. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY. 

6. Local Improvement Relief - 

Pavement - Lot 12 West 42 Feet, 
Block 353, D.L. 526 


MOVED by Aid. Rankin, 
SECONDED by Aid. Cowie , 

WHEREAS the construction of pavement twenty (20) 
fe^t wide on the lane south of Broadway from Birch Street to 
Oak Street (hereinafter called "the said project") was 
recommended by the Board of Administration on September 15, 
1972, and approved by Council on September 19, 1972, as a 
local improvement to be paid in part by special assessment 
upon the real property to be benefited thereby; 


AND WHEREAS Lot 12 West 42 feet. Block 353, District 
Lot 52 6, Group One, New Westminster District (hereinafter 
called "the said lot") abuts the said project; 


AND WHEREAS the said lot, forty-two (42) feet in 
width, on which is constructed a single family dwelling, is 
zoned RM-3 (Multiple Dwelling District) under Zoning and 
Development By-law No. 3575; 


AND WHEREAS by reason of the size of the said lot 
and the multiple dwellings constructed on real property 
abutting the said lot, the said lot cannot be developed 
beyond a residential use, notwithstanding that the said lot 
is zoned RM-3 (Multiple Dwelling District) ; 


AND WHEREAS the said project was advanced as a 
local improvement on the initiative principle to a Court of 
Revision on November 16, 1972; 


AND WHEREAS on November 16, 1972, Council deemed 
that the said project- would specially benefit the real property 
abutting the said project and undertook the same subject to 
relief being given under section 67 of the Local Improvement 
Procedure By-law No.. 3614 to the said lot; 
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MOTIONS (Cont'd) 

Local Improvement Relief - 
Pavement - Lot 12, West 42 Feet, 
Block 353, D.L. 526. (Cont'd) 

BE IT THEREFORE RESOLVED that for the foregoing 
reasons the Council, by not less than two-thirds of all of 
its members hereby deems and declares that the said lot would 
be unjustly affected by being specially assessed for the said 
project at the rate levied on real property in Multiple 
Dwelling Districts pursuant to the Local Improvement Procedure 
By-law, namely the annual sum of $51.34, and that the special 
annual assessment be reduced for the year 1975 to the rate 
levied on real property in residential districts pursuant to 
the said by-law, namely the sum of $5.90. The Collector of 
Taxes is hereby directed to enter on the tax roll against the 
said lot the amount of the reduced assessment for the year 
1975 only. The difference in the said aaounts shall be 
provided out of .the general funds of the City. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY. 


7. Local Improvement Relief - 

Street Lighting - Various Lots 

MOVED by Aid. Rankin, 
SECONDED by Aid. Cowie , 

WHEREAS the construction of street lighting on both 
sides of South East Marine Drive from Duff Street to Elliott 
i Street (hereinafter called "the said project") was recommended by 
the* Board of Administration on July 22, 1966, and approved by 
Council on July 28, 1966, as a local improvement to be paid in 
part by special assessment upon the real property to be benefited 
thereby; 

AND WHEREAS the said project was advanced as a local 
improvement on the initiative principle to a Court of Revision on 
September 12, 1966; 


AND WHEREAS on September 12, 1966, Council deemed that 
the said project would specially benefit the real property abut- 
ting the said project and undertook the said project;. 

AND WHEREAS on February 27, 1970, it was recommended by 
the Board of Administration that relief be given under Section 67 
of the Local Improvement Procedure By-law to the real property 
zoned Comprehensive Development (CD-I) under the Zoning and 
Development By-law abutting. the said project which is vacant or 
being used for residential purposes until either an industrial 
development or such real property is acquired by the City, such 
recommendation having been approved by Council on March 3, 1970; 

AND WHEREAS it has been determined that the following 
real property is entitled to such relief and the special annual 
assessments for the said project to be imposed on such real 
property for a period of ten years if it is used for industrial 
purposes are the amounts set forth opposite the same:- 


) 
I 


Cont ' d . 
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MOTIONS (Cont'd) 

Local Improvement Relief - 

Street Lighting - Various Lots (Cont'd) 

— - Annual Special 

Assessments for 

Description of Real Property ' Industrial Purposes 


Lot 

Sub. 

* Blk. 

D.L. 



2 


38 

258 & 

329 

$ 18.42 

4 


38 

258 & 

329 

18.41 

1 


39-41 

258 & 

329 

18.42 

2 


39-41 

258 & 

329 

18.42 

3 


39-41 

258 & 

329 

18.42 

4 


39-41 

258 & 

329 

18.41 

7 Amd. 


42-44 

258 & 

329 

56.96 

1 

1 

70 

258 & 

329 

32.35 


AND WHEREAS it is deemed advisable that a resolution be 
passed annually by the Council giving the relief hereinafter 
granted to such of the said real property as qualifies therefor. 

BE IT THEREFORE RESOLVED that for the foregoing reasons 
the Council, by not less than two-thirds of all of its members, 
hereby deems and declares that the said real property would be 
unjustly affected by the imposition of a special annual assess- • 
ment for the said project as if it were used for industrial pur- 
poses and that the special annual assessment for the said project 
be imposed on the said real prc^rty for the year 1975 as if it 
were used for residential purposes, that is to says- 

Annual Special 

Description of Real Property Residential Purposes 


Lot 

Sub. 

Blk. 

D.L. 



2 


38 

258 & 

329 

$ 7.75 

4 


38 

258 & 

329 

7.75 

1 


39-41 

258 & 

329 

7.75 

2 


39-41 

258 & 

329 

7.75 

3 


39-41 

258 & 

329 

7.75 

4 


39-41 

258 & 

329 

7.75 

7 Amd. 


42-44 

258 & 

329 

23.98 

1 

1 

70 

258 & 

329 

13.62 


The Collector of Taxes is hereby directed to enter in 
the tax roll against the said real property the amount of the 
reduced special assessment for the year 1975 only. The difference 
in the special annual assessment that would have been imposed on 
the said real property if it was used for industrial purposes and 
the special annual assessment to be ivipoeed pursuant to this 
resolution shall be provided out of ti»e general txenSm of the city. 


- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 
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MOTIONS (Cont 'd) 


8. Local Improvemen' Relief - 

Street Lighting - Various Lots. 

MOVED by Aid. Rankin 
SECONDED by Aid. Cowie 

WHEREAS the construction of street lighting on both 
sidfes of South East Marine Drive from Elliott Street tx> Hartley 
Street (hereinafter called "the said project") was recommended 
by the Board of Administration on August 16, 1968, and approved 
by Council on August 20, 1968, as a local improvement to be paid 
in part by special assessment upon the real property to be benefited 
thereby; 

AND WHEREAS the said project was advanced as a local 
improvement on the initiative principle to a Court of Revision 
on October 3, 1968, and was defeated; 

AND WHEREAS on March 18, 1969, Council, by resolution 
passed by two-thirds of all its members , declared that it was 
necessary in the public interest to construct street lighting on 
the said portion of South East Marine Drive and undertook the 
same, subject to relief being given under Section 67 of the Local 
Improvement Procedure By-law to the privately owned real property 
zoned Comprehensive Development (CD-I) under the Zoning and 
Development By-law abutting the said project which is vacant or 
used for residential purposes, until an industrial development 
is approved or such real property is acquired by the City; 

AND WHEREAS it has been determined that the following 
real property is entitled to such relief and the special annual 
assessments for the said project to be imposed on such real 
property for a period of ten years if it is used for induatrial 
purposes are tHe amounts set forth opposite the sa»e:- 

~ " Annw*! Special 

* Assessments for 

. . Industrial 
Description of Real Property ' Purposes 


Lot 

Sub. 

Blk. 


D.L. 



A 

1 

65 N.Pt. 


' 258 & 

329 

$109.90 

Bal. 

1 

65 N.Pt. 


258 & 

329 

46.97 



66 W.1/2 N. 







of R of W 


258 & 

329 

83.43 

A., 


69 


258 & 

329 

52.21 



69 Ex. W. 1 







Acre & Ex. 

R 






of W & Ptn 

• 






lying S. 







thereof 


258 & 

329 

63.06 


AND WHEREAS 

it is deemed 

advisable 

that 

a resolut 


passed annually by the Council giving t}>e relief hereinafter 
granted to such of the said real prc^rty nm qualifies tharefor. 


Cont 'd . 
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MOTIONS (cent 'd) 

Local Improvement Relief - 

Street Lighting - Various Lots (Cont'd) 

BE IT THEREFORE RESOLVED that for the foregoing reasons 
the Council, by not less than two-thirds of all of its members, 
hereby deems and declares that the said real property would be 
unjustly affected by the imposition of a special annual assess- 
ment for the said project as if it were used for industrial pur- 
poses and that the special annual assessment for the said project 
be imposed on the said real property for the year 1975 as if it 
were used for residential purposes, that is to say:- 


Annual Special 
Assessments for 
Residential 

Description of Real Property Purposes 


Lot 

Sub. 

Elk. 

D.L. 




A 

1 

65 N.Pt. 

258 

& 

329 

$ 51.29 

Bal. 1 


65 N.Pt. 

258 

& 

329 

21.92 



66 W.1/2 N. 







of R of W 

258 

& 

329 

38.93 

A 


69 

258 

& 

329 

24.37 



69 Ex. W. 1 







Acre & Ex. R 







of W & Ptn. 







lying S. 







thereof 

258 

& 

329 

29.43 


The Collector of Taxes~"is hereby directed to enter in 
the tax roll against the said real property the amount of the 
reduced special assessment for the year 1975 only. The difference 
in the special annual assessment that would have been imposed on 
the said real property if it was used for industrial purposes and 
the special annual assessment to be intposed pursuant to this 
resolution shall be provided out of the general funds of the City. 


- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY. 


ENQUIRIES AND OTHER MATTERS 

Alderman Boyce referred to current difficulty in 

By-Law Enforcement enforcing municipal by-laws, 

_ particularly with respect to dogs, 

parking violations etc. and in this 
regard filed copies of relevant 
newspaper clippings. The Aldermen 
suggested the Director of Legal Services 
report to Council on the matter of 
By-law Enforcement and the Mayor so 
directed. 


The Council adjourned at approximately 10.30 p.m. 

The foregoing are Minutes of the Regular Council Meeting of May 
13, 1975, adopted on May 27, 1975. 



************* ^ mYOR 

DEPUT^ CI 'YM CLERK 



JUL 28 1970 
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Regular Council, July 28, 1970 5 

BOARD OF ADMINISTRATION AND OTHER REPORTS (Cont'd. ) 

Finance Matters (Cont'd. ) 

(ii) Offers: Binding (Clause 4 ) 

The Board of Administration submitted a report of the 
Purchasing Agent advising of offers received for book binding 
service, and that two bids were received as follows: 

Northwest Bindery Ltd. (Non-Union) - Approx. $890 per 
year, plus 5% Provincial Sales Tax 

Fryers Bookbinding Ltd. (Union) - Approx. $979 per 
year, plus 5% Provincial Sales Tax 

MOVED by Aid. Adams, 

THAT the low bid of Northwest Bindery Ltd. be accepted, 
subject to 5% Provincial Sales Tax and contract satisfactory to 
the Corporation Counsel. 

- CARRIED* 

MOVED by Aid. Wilson, in Amendment, 

THAT the bid of Fryers Bookbinding Ltd. be accepted. 

- LOST 

The motion of Alderman Adams was put and - CARRIED* 


(iii) Grant: SPEC (Clause 5 ) 

MOVED by Aid. Rankin, 

THAT, pursuant to request received, the Council hear a 
delegation from the Society for Pollution and Environmental 
Control in support of its application for a grant, as referred to 
in this clause of the Board of Administration report. 

- CARRIED 


(iv) Grant: B.C. Lions 

Beefeater Band (Clause 6 ) 

The Board of Administration submitted a request on behalf of 
the B.C. Lions Beefeater Band, for a grant in the amount of 
$1,200 to assist this band to participate in the entertainment at 
the Oakland Raiders and Baltimore Colts football game to be held 
at the Oakland Coliseum August 8, 1970. 

MOVED by Aid. Sweeney, 

THAT a grant of $1,200 be approved for the purpose. 

- LOST 


(v) Request for Fire Department Band: 
Hope (Clause 7) 

The Board of Administration advised that Alderman James of 
the Town of Hope and Chairman of the Hope 'Brigade Days' has 
requested participation of the Police Motorcycle Display Team 
and/or the Firemen's Band at the 'Brigade Days' to be held in 
Hope September 11th to 13th inclusive, 1970. 

The Chief Constable has advised it will not be possible for 
members of his Department to participate. The Fire Chief has 
advised his band could attend. The band members would make 
arrangements for time off with no loss to the City and the only 
cost therefore would be $120 for the chartering of a bus. 

. . . Cont'd. 
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Manager's Report, May 9, 1975 


(BUILDING - 1) 


BUILDING AMD PLANNING MATTERS 


A-4 


RECOMMENDATION 


1. Cedar Cottage N.I. P. Allocations: Tyee School 
Playground and Community Centre Consultant 


The Director of Planning reports as follows: 


"A. Tyee School Playground 


One of the objectives established during the planning stage 
of the Cedar Cottage Neighbourhood Improvement Program was 
to expand the number of public use areas within the commun- 
ity. The first of these public use areas to complete plan- 
ning is a playground at Tyee Elementary School (5325 Dumfries 
Street) . The design of this playground was done in conjunc- 
tion with staff at the school, the Cedar Cottage N.I. P. Com- 
mittee and the School Board. The Board is prepared to con- 
tribute $2,000.00 towards the $7,700.00 construction cost of 
the project. The required N.I. P. allocation is therefore 
$5,7 00.00. 'T'he City's share of this allocation would be 
25% or $1,425.00. 


B. Community Centre Consultant 


The Cedar Cottage N.I. P. Concept Plan as approved by City 
Council in November, 1974, allocated $500,000.00 to Social 
Facilities. As noted in the Concept Plan the sum was based 
on a two-storey addition to the Grandview Community Centre 
for seniors, day care and public events. Since that time 
there have been a number of discussions with various groups 
in the comnunitv Hnr\ a general Day Care Questionnaire has 
been distributed. (There also has been a report produced 
and recommendations made by the Recreation Task Force deal- 
ing largely with Community Centres in the City.) However 
all efforts to date have not been translated into actual 
physical design. 


It is proposed then to hire a consultant with some program- 
ming and architectural background to make recommendations 
on the optimal method of physical improvement to the Grand- 
view Centre prior to a specific N.I. P. allocation being 
made. It should be pointed out that the study may or may 
not recommend that an addition would be the best way to 
improve the physical operation of the Centre. The hiring 
of such a consultant was approved by the Parks Board at 
its meeting of March 17, 1975 and by the Cedar Cottage N.I. P. 
Committee at its meeting of April 23, 1975. As in Kitsilano 
the Parks Board will fund 50% (i.e. up to $7,500.00) of the 
consultant's fees. The required N.I. P. allocation then is 
$7,500.00 and of this 25% or $1,875.00 would be the City's 
share . 


The Director of Planning recommends that City Council approve: 


(a) The expenditure from the Cedar Cottage Neighbourhood 
Improvement Program budget of a svm not to exoeed 
$5,700.00 to construct a playground at Tyee Elementary 
School on the understanding that a further $2,000.00 
will be funded by the School Board. 


cent •(! . . . 
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Clause No.l (continued) 


(b) The expenditure from the Cedar Cottage Neighbourhood 
Improvement Program budget of a sum not to exceed 
$7,500.00 as 50% of the estimated cost of retaining 
a consultant to make recommendations on specific 
physical improvements required to improve the ser- 
vices of the Grandview Community Centre. The Parks 
Board expects to provide their 50% share (up to 
$7,500.00) out of their 1975 Capital Budget, to be 
recommended to Council." 


The City Manager RECOMMENDS approval of the Director of Planning' 
recommendation (a) above. 

The City Manager notes that, as in the case of Kitsilano, the 
sharing formula is different than for other N.I. P. projects in 
that the City of Vancouver pays 5/8ths of the costs on this 
proposal, whereas on other N.I. P. projects the City's share is 
one-quarter. 

The City Manager RECOMMENDS that item (b) be approved on the 
understanding that normal N.I. P. sharing apply to the full 
amount of $15,000. 


2. Cedar Cottage N.I. P. Allocation: Films to be used 
in a program of Crime Prevention 


The Director of Planning reports as follows: 


"As noted in the Cedar Cottage Concept Plan the improvement 
of the safety of the area (in terms of traffic as well as in 
terms of vandalism) was high in the priorities of the area. 
Although N.I. P. was not designed to deal specifically with 
crime the program in Cedar Cottage is attempting to use some 
of the N.I. P. funds for suitable projects that may result in 
a reduced crime rate in the community. For instance, the 
program is negotiating with the Parks Board regarding the 
improvement of the lighting in the local parks. 

On March 19, 1975, the Cedar Cottage Community Police Team 
approached the Cedar Cottage N.I. P. Committee proposing a 
program of citizen involvement in preventing crime. The 
program would involve films, meetings and discussions with 
school groups, seniors groups and other community groups. 
As crime is of definite concern within the N.I. P. area, 
the N.I. P. Committee approved the request and recommended 
that Council allocate the funds. Police Department funds 
for the staffing and promoting of such a program are avail- 
able but there is no readily available Police Department 
budget for acquisition of films. 


The Central Mortgage and Housing Corporation has stated 
in a letter dated April 21, 1975, that it will consider 
this project provided the funds are taken out of N.I. P. 
planning funds rather than N.I. P. implementation funds. 
If approved then the allocation would come out of the 
1975 Planning budget of the Cedar Cottage Neighbourhood 
Improvement Program. Of the total estimated cost of 
$2,378.00 the cost to the City would be 25% or $594.00. 


cont'd 
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Clause No. 2 (continued) 


The Director Planning recoiraaends : 

' That Council approve the expenditure of up to 
$2,378.00 from the Cedar Cottage Neighbourhood 
Improvement Program for purpose of film acquisi- 
tion to assist in a program of community involve- 
ment in crime prevention.' " 

The City Manager RECOI/MENDS that the report of the Director of 
Planning be approved. 

3. Neighbourhood Improvement Program - Kitsilano 
Appropriation of Funds 


The Director of Planning reports as follows: 

"On November 12, 1974 City Council approved the Neighbourhood Improvement 
Program Concept Plans for Cedar Cottage and Kitsilano, calling for the 
formation of Citizen Advisory Committees to share in the operation of the 
Neighbourhood Improvement Programs. 

On January 29, 1975 the Kitsilano Citizens' Planning Committee and City 
staff of the Kitsilano Planning Office, received an application from 
Ba3rview Community School for a grant from the Neighbourhood Improvement 
Program budget for Kitsilano. 

The project put forward by the Bayview representatives involved altera- 
tions to the existing gymnasium that would improve its accessibility and 
segregate it from the rest of the school, thus greatly increasing its 
potential for local community use (Appendix I) . 

Acting within the context of the terms of reference established by Council, 
and reflecting the intentions of other levels of government involved in 
the Neighbourhood Improvement Program, the Committee and Local Area Plan- 
ners reviewed the proposal and approved the application. The Central Mort- 
gage and Housing Corporation was also advised of and concurred in the 
decision. 

Discussions with School Board officials followed, to explore the contri- 
butions that could be made by the Neighbourhood Improvement Program to the 
school's community activities. 

On April 10, 1975 Mr. D. L. Pritchard, Assistant Superintendent of Planning 
for the School Board, advised the Committee and Planning Department staff 
that the Bayview proposal had been reviewed by Senior Officials of the 
School Board and approved (Appendix 2) . 

It is, therefore, RECOMMENDED that: 

City Council approve the expenditure of up to $15,000 (fifteen thousand 
dollars; $3,750 City; $3,750 Provincial; $7,500 Federal) from the 
Kitsilano Neighbourhood Improvement Program budget for the purpose of 
contributing to the implementation of Stage 1 of the Bayview Community 
School proposal detailed in Appendix I of this report." 


The City Manager RECOMMENDS that the report of the Director of Planning be 
approved. 


1 
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CONSIDERATION 

4. 45^4 West 1st Avenue 

Neighbours of the house at 4584 West 1st Avenue have written complain- 
ing about renovation work being carried out on this house. 

The City Building Inspector reports as follows: 

"On January 15th, 1975, a Building Permit was issued to carry 
out alterations to the ground and second floor of the one- 
family dwelling located at 4584 West 1st Avenue. Since no 
structural alterations were included, no Development Permit 
was required. On March 18th, 1975, the developer requested 
and was given a Building Permit to 'alter the roof line of 
this one-family dwelling to provide ceiling height for 2 
bedrooms and alter to provide roof garden area as per approved 
plans'. The plan checkers involved failed to realize that a 
Development Permit was required. When the builder proceeded 
with the work covered by the permit , we received several phone 
calls from neighbours objecting to the work. The matter was 
referred to the Planning Department noting that while there 
was no increase in floor area, there was a 25% increase in 
bulk, thereby requiring a Development Permit. On March 27th, 
1975, the Deputy Director of Planning issued the Development 
Permit. 

In mid April, four neighbours Submitted an appeal to the Board 
of Variance 'appealing the decision of the Director of Plan- 
ning who authorized the issuance of Development Permit #69751 
on March 27th, 1975 to alter the third floor of the existing 
one-family dwelling to provide two bedrooms'. The Board heard 
and granted the appeal on April 23rd, 1975. 

The Building Inspector in the field advised the builder on the 
job that he would have to_ cease work on the 3rd floor and on 
April 29th, 1975 a letter was issued requiring the developer 
to cease work. 

This matter has been discussed with the Director of Legal 
Services for advice on the next step in the enforcement pro- 
cedure. He advises that the matter should be reported to 
Council for consideration of alternatives and direction as 
to the next course of action." 

The City Manager siabmits the report of the City Building Inspector for 
the CONSIDERATION of Council. 


DELEGATION THIS DAY - MR. H. P. LEGG, REPRESENTING 

NORTH WEST POINT GREY HOMEOWNERS' ASSN. 


5. Use of Various Apartments in the West End as Hotels 

The Director of Permits & Licenses reports as follows on the 
following apartments in the West End being used as hotels: 


"On December 17th, 1974, City Council considered a report 
and recommendations of the Standing Committee on Housing 
with respect to the use of apartments in the West End as 
hotels. At that time, only two buildings were considered 
and the owner of one of the buildings (1825 Comox Street) , 


1861 Beach Avenue 


1080 Gilford Street 
1847 Pendrell Street 
1123 Burnaby Street 
1131 Burnaby Street 


1109-1111 Burnaby Street 
1095 Bute Street 
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Clause No . 5 ( continued) 

Mr. M. Gaska was requested to appear before Council and 
show cause why his license should not be suspended. Mr. 
Gaska promised co-operation in not operating as a hotel 
and subsequent re-checks confirmed this. At the time of 
his Council appearance, Mr. Gaska named several other 
West End Apartments that he claimed operated as hotels 
and asked that they too be inspected. This was done and 
the above were found to be catering largely to transient 
personnel. 

In a December 4th, 1974 report respecting the Zoning and 
Development By-law given to the Standing Committee on 
Housing, the Director of Legal Services indicated that, 
'The difficulty in enforcing the present definitions of 
usage relates to having to rely on the character of the 
person occupying a unit rather than on some physical 
characteristic of the unit itself. It is very difficult 
to obtain testimony of an occupant that can be success- 
fully used in Court. The same difficulty in enforcement 
would arise if the definition were to be based on length 
of occupancy ' I 

Due to their method of operation, catering to transients, 
and the fact that the City did not then license hotels, 
these buildings had been unlicensed until 1974 when new 
Provincial Legislation was enacted and hotel licenses 
were issued by the City to cover some of the subject 
premises. The fact remains, however, that all of these 
premises were erected and approved only as apartments 
at various times from 1928 to 1968. During the recent 
inspections it was found that the dwelling units were 
being rented on either a daily, weekly or monthly basis. 
No effort is made to disguise the fact that they cater 
generally to transient personnel. Letters were sent to 
each, requesting that they cease operating as transient 
accommodation and revert the use of their buildings to 
their approved occupancies as apartments. 

Rechecks have recently been made and it is found that 
the transient type operations are continuing. In 
view of the difficulty of taking enforcement action 
through the Courts, Council may wish to ask the owners 
of the above buildings to appear before Council and 
show cause why their Business Licenses should not be 
suspended, or that some action be taken to regularize 
their hotel type operations." 


The City Manager submits the foregoing report for the CONSIDERATION 
of Council. 


FOR ADOPTION SEE PAGE(S) 
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LICENSES AND CLAIMS MATTERS 

RECOMMENDATION 

1. Demolition of Building - 
1039 Richards Street 

Mr. & Mrs. Bob Columbus of Bob's Power Demolition Ltd. have written 
to the Council with respect to a building they demolished at 1039 
Richards Street. They state that, at the urgent request of the 
owner, they demolished the building on the week-end of September 
13th, 1974. They say that they believed the owner had taken care 
of the demolition permit and were not aware that this had not been 
done until a later date. They state that in late November 1974 they 
received a letter pointing out that, in the future, permits must be 
taken ..out before any demolition can be done. They refer to the fact 
that prior to this date, it was not uncommon for demolition contrac- 
tors to get permits after the demolition work commenced. Then on 
March 25th, 1975, Mr. Columbus received a summons for demolishing 
the building without a permit. They are asking Council to withdraw 
the case against Mr. Bob Columbus. 

The City Building Inspector reports as follows : 

"On September 24th, 1974, the Council passed a By-law setting 
up the Vancouver Heritage Advisory Committee. Then on 
October 8th, 1974, Council passed the following resolution: 

'That where any building is demolished without first 
obtaining a demolition permit the matter will be 
referred to City Council for its consideration, and 
such action could place the demolisher's business 
license in jeopardy. ' 

Under date of November 18th, 1974, the Permits and Licenses 
Department mailed a copy of this resolution to all companies 
known to be in the business of demolition. On December 17th, 
1974, Council passed the following resolution with respect 
to 1039 Richards Street: 

'THAT the recommendations of the Committee contained 
in this clause be approved after amendment to read 
as follows: 

(i) That recommendation (a) be endorsed and 
recommendation (c) and (d) be received; 

(ii) That the Director of Permits & Licenses 
launch a prosecution against the appro- 
priate person with respect to the build- 
ing demolished at 1039 Richards Street 
and that this person be notified of the 
apparent violation of the By-law. ' 

Since the Council resolution was categorical, we followed 
instructions leading to the issue of the summons against 
Bob's Power Demolition Ltd. 

Since it is alleged that the demolition was done prior to 
the adoption of the Heritage Advisory Committee By-law and 
the Council resolution of October 8th, 1974, this case is 
not likely to be successful in Court. 

I agree with Mr. & Mrs. Columbus that it was not uncommon 
for contractors to obtain permits after demolition was 
commenced. Prior to consideration of Heritage matters., 
the chief concern of this Department in connection with 
demolition work was public safety and this was well 
policed notwithstanding the point made by Mr. & Mrs. 
Columbus. 
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Clause No.l (continued) 


Our experience with Bob's Power Demolition Ltd. in the 
past has been that they make an effort to co-operate with 
the City. In view of all the foregoing, I would suggest 
that Council instruct the City Building Inspector to cease 
enforcement action. 

It is recommended that Council instruct the City Building Inspec- 
tor to cease enforcement action against Bob's Power Demolition 
Ltd. for demolition of the building at 1039 Richards Street." 

The City Manager RECOMMENDS that the recommendation of the City Buildinc 
Inspector be approved. 


FOR ADOPTION SEE PAGE{S) i3 
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(F 


FINANCE MATTERS 



RECOMMENDATION 

1. Police Communications Centre 


The Director of Permits and Licenses reports as follows: 

"On October 29 i 1974 » Council considered a report of the City- 
Engineer and the Chief Constable and adopted their recommendations that 
a new Police Communications Centre be constructed on the Second Floor 
of the Public Safety Building, and funds totalling $230,000 be pro- 
vided from the 1974 Unallocated Supplementary Capital Budget for basic 
renovations to the Communications area. The space required for the 
Communications Centre has been vacated and is available for alteration. 


The Architects for the project, Messrs. Harrison and Kiss, have 
recommended that the project be expedited by awarding a contract im- 
mediately to a firm experienced in building alteration work, to act as 
managers of the project and carry out the work on the basis of cost 
plus a fixed fee. This would minimize the time required for obtaining 
bids, and permit the work to proceed sooner than it can otherwise. 
It also should give the City a realistic price, in that neither the 
management contractor, nor to a degree the sub-contractors, need 
protect themselves against iinknown cost factors as fully as they must 
when bidding a fixed price for alterations. 

The Architects have suggested that the following firms be invited 
to submit tenders for the management contract, quoting their fixed 
fee, and the percentage required on materials and labour supplied on 
the site: 

Allan & Viner Construction Limited 
Halse^artin Construction Co. Limited 
Hodgson, King and Marble Limited 
Tumbull and Gale Construction Co. Limited 


The Architects also recommend that Coimcil authorize the award 
of purchase orders for major equipment itms which involve long deliv- 
ery times, in order to ejqjedite their delivery. The equijanent would 
be delivered for installation by the contractors, and their bids state 
the credit given for its supply. 

As noted in a cost summary presented to the Client Committee on 
April 15, the cvirrent estimates of the cost of building alterations 
and renovations to accommodate the Communications Centre in the Public 
Safety Building amotint to $425,000, and the funds provided for the 
purpose amoimt to $330,000. The Director of Finance advises that the 
additional $95,000 which will be required to complete the project if 
the current estimates prove to be valid, can be provided from unappro- 
priated funds provided for alterations to the Public Safety Building. 


The preliminary estimates are as follows: 

(a) Building Alterations and Renovations - $375,000 

(b) Architects and Consultants fees - 45,000 

(c) Clerk of Works (part-time) - 1,500 

(d) Miscellaneous items including construction 

of a telephone equipaent room in basement - 3,500 

Total CTirrent estimates - $425,000 

Less - funds provided - $330^000 

Additional funds indicated - $ 95,000 
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Clause No. 1 continued. 


If Council accepts the recommendation that tenders be called for 
the management contract and pre-ordered equipment, the result of the 
bidding will be reported to Council, vd-th recommendations for the 
award of contracts. 

It is recommended that Council authorize the Director of Permits 
and Licenses to invite tenders from the firms listed above to quote 
their fee for carrying out the project in the capacity of management 
contractors, and to instruct the Architects and Consultants to obtain 
competitive price quotations for the equipment items whose delivery 
must be expedited," 

The City Manager RECCSMMENDS the foregoing report of the Director 
of Permits and Licenses be approved. 


2. Investment Matters (Various Funds) February 1975 . 


The Director of Finance reports as follows: 

"(a) Security Transactions during the month of February 1975. 
(b) Summary of Securities held by the General and Capital Accounts. 

(a) GENERAL AND CAPITAL ACCOUNT TRANSACTIONS (PURCHASES ) 


Type of Security 


Maturity 
Date 


Maturity 
Value 


Cost 


Chartered Bank Deposit Receipts and Government Notes 


Annual 
Yield % 


Term 
Days 


3 

Mercantile Bank of Can. 

Apr 

15/75 $ 

1,000,000.00 

986,282.57 

7.15 

71 


Mercantile Bank of Can. 

Apr 

15/75 

1,013,908.22 

1,000,000.00 

7.15 

71 


Banque Canadienne Nat. 

May 

15/75 

3,055,868.22 

3,000,000.00 

6.73 

101 

4 

Banque Canadienne Nat. 

May 

15/75 

3,000,000.00 

2,941,729.50 

7.23 

100 


Bank of British Columbia 

Feb 

5/75 

1,000,164.38 

1,000,000.00 

6.00 

1 


Bank of British Columbia 

Feb 

5/75 

1,000,157.53 

1,000,000.00 

5.75 

1 


Mercantile Bank of Can. 

Feb 

10/75 

991,525.15 

990,340.00 

7.28 

6 


Mercantile Bank of Can. 

Feb 

14/75 

992,315.25 

990,340.00 

7.28 

10 


Mercantile Bank of Can. 

Feb 

17/75 

1,492,048.69 

1,488,190.00 

7.28 

13 

5 

Banque Canadienne Nat. 

Apr 

1/75 

1,000,000.00 

989,473.50 

7.06 

55 


Mercantile Bank of Can. 

Mar 

3/75 

995,335.63 

990,320.00 

7.11 

26 


Mercantile Bank of Can. 

Mar 

27/75 

1,000,000.00 

990,390.00 

7.08 

50 


Banque Canadienne Nat. 

Apr 

2/75 

991,125.50 

980,490.00 

7.07 

56 


Banque Canadienne Nat. 

Apr 

16/75 

993,784.37 

980,490.00 

7.07 

70 


Mercantile Bank of Can. 

Feb 

6/75 

5,000,958.90 

5,000,000.00 

7.00 

1 

6 

Mercantile Bank of Can. 

Feb 

10/75 

997,902.57 

997,130.00 

7.07 

4 


Mercantile Bank of Can. 

Feb 

10/75 

997,682.40 

996,910.00 

7.07 

4 


Banque Canadienne Nat. 

May 

1/75 

996,656.66 

980,700.00 

7.07 

84 


Banque Canadienne Nat. 

May 

2/75 

996,846.62 

980,700.00 

7.07 

85 


Mercantile Bank of Can. 

May 

15/75 

2,037,589.04 

2,000,000.00 

7.00 

98 


Mercantile Bank of Can. 

May 

20/75 

1,019,753.42 

1,000,000.00 

7.00 

103 


Mercantile Bank of Can. 

Jun 

2/75 

1,022,246.58 

1,000,000.00 

7.00 

116 


Mercantile Bank of Can. 

Feb 

10/75 

3,002,252.05 

3,000,000.00 

6.85 

4 

7 

Bank of Montreal 

Feb 

10/75 

1,000,287.67 

1,000,000.00 

3.50 

3 

10 

Bank of British Columbia 

Feb 

12/75 

500,195.21 

500,000.00 

7.125 

2 


Bank of British Columbia 

Feb 

24/75 

1,504,099.32 

1,500,000.00 

7.125 

14 


Bank of British Columbia 

Mar 

3/75 

3,011,995.89 

3,000,000.00 

6.95 

21 


Mercantile Bank of Can. 

Mar 

17/75 

1,006,616.44 

1,000,000.00 

6.90 

35 


Mercantile Bank of Can. 

May 

30/75 

1,020,605.48 

1,000,000.00 

6.90 

109 


Mercantile Bank of Can. 

Jun 

13/75 

2,046,504.11 

2,000,000.00 

6.90 

123 

11 

Bank of f'tontreal 

Feb 

12/75 

1,000,109.59 

1,000,000.00 

4.00 

1 

12 

Bank of British Columbia 

May 

15/75 

1,017,517.81 

1,000,000.00 

6.95 

92 

14 

Mercantile Bank of Can. 

Feb 

28/75 

2,005,178.08 

2,000,000.00 

6.75 

14 


Mercantile Bank of Can. 

Jun 

13/75 

767,116.44 

750,000.00 

7.00 

119 


Cont'd. 
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17 

Mercantile Bank of 

Can. 

Feb 

21/75 


Bank of Montreal 


lAar 

19/75 

18 

Royal Bank 


Mar 

19/75 

Mercantile Bank of 

Can. 

Feb 

26/75 


Mercantile Bank of 

Can. 

Feb 

19/75 

19 

Bank of Nova Scotia 


Mar 

5/75 

24 

Mercantile Bank of 

Can. 

Feb 

27/75 


Bank of Montreal 


Feb 

27/75 

28 

Bank of Nova Scotia 


Mar 

19/75 

27 

First Canadian Bank 


Apr 

24/75 


499.504.98 

499,119.36 

7. 

05 

4 

1.996.255.14 

1,985,160.00 

6. 

80 

30 

499.063.79 

496,290.00 

6. 

80 

30 

500.000.00 

499,235.00 

6. 

98 

8 

1 ,000.184.93 

1 ,000,000.00 

6. 

75 

1 

1 ,000.000.00 

997,417.64 

6. 

75 

14 

1.000.000.00 

999,423.40 

7. 

02 

3 

493,459.56 

493,175.00 

7. 

02 

3 

1 ,000,000.00 

996,524.45 

6. 

70 

19 

1 ,500,000.00 

1 ,484,850.00 

6. 

65 

56 

$58 , 966 , 81 5 . 62 $58 , 484 , 680 . 42 





DEBT CHARGES EQUALIZATION FUND (PURCHASES) 


Date 


Type of 
Security 

Debentures 


Maturity 
Date 


Maturity 
Value 


Price 


Term Annua 
Cost Yrs/Mos. Yield 


lite Type of Security 
D ebentures 

4b 


eb 11 Can. Imp. Bank 


May 15/93 $500,000.00 


97.00 $488,250.00 18/3 


8.10 


SINKING FUND TRANSACTIONS (PURCHASES ) 

Price 


Maturity 
Date 


Maturity 
Value 


Cost 


Term 
Yrs/Mos. 


Annu 
Yiel 


3 

City of Van. 6% 
B.C. Hydro & Power 

Jun 

15/80 

$ 30,000.00 

90 

58 

$ 27,174.00 

5/4 

8.20 


Authority Dev. 8^5% 

Sep 

1/79 

425,500.00 

101 

87 

433,456.85 

4/7 

8.00 


B.C. Hydro & Power 










Authority Parity 
Series C.G. 8%% 










Aug 

15/77 

125,000.00 

101 

12 

126,400.00 

2/6 

8.00 


B.C. Hydro & Power 










Authority Parity 










Series C.G. 8%% 

Aug 

3/78 

300,000.00 

101 

50 

304,500.00 

3/6 

8.00 


Ontario Hydro 7.75% 

Jan 

23/80 

300,000.00 

100 

00 

300,000.00 

5/- 

7.75 

4 

B.C. Hydro & Power 










Authority Dev. 8%% 

Sep 

1/79 

50,000.00 

101 

87 

50,935.00 

4/7 

8.00 

19 

City of Van. 6% 

Jun 

15/80 

1,000.00 

90. 

44 

904.40 

5/4 

8.25 


City of Van. 5% 

May 

1/78 

195,000.00 

92. 

33 

180,043.50 

3/3 

7.75 

20 

City of Van. 6% 

Jun 

15/80 

25,000.00 

91 

87 

22,967.50 

5/4 

7.90 





$1,451,500,00 



$1,446,381.25 




Chartered Bank Deposit Receipts 
and Government Notes 


sb 26 Greater Vancouver 
Sewerage & Drain- 
age District 


Mar 3/75 


497,560.63 
$1,949,060.63 


497,135.00 
$1,943, 5 16. "25" 


5 days 6.25 


SINKING FUND TRANSACTIONS (SALES ) 

Debentures 

ib 26 City of Van. 10% Dec 16/94 502,500.00 487,500.00 19/10 


Cont'd. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (Cont'd. ) 

Finance Matters (Cont'd. ) 

Request for Fire Department Band: 
Hope (Cont'd.) 

MOVED by Aid. Linnell, 

THAT the Town of Hope be advised the City's Fire Department 
Band will be available as requested because of special arrangements 
the band members are prepared to make, in taking time off for the 
purpose. The cost, however, to the Town of Hope would be $120 for 
the chartering of the required bus. 

- CARRIED 


(vi) Balance of Finance Matters 

MOVED by Aid. Broome, 

THAT, in respect of the report of the Board of Administration 
(Finance matters), dated July 24, 1970, Clauses 1 and 2 be adopted 
and Clause 8 be received for information. 

- CARRIED 


The Council recessed at 10:50 a.m., heldan 'In Camera' meeting, 
and recessed at 12:00 Noon to reconvene in open session in the 
Council Chamber at 2:00 p.m. 


The Council reconvened at 2:00 p.m., still in Committee of the 
Whole, His Worship the Mayor in the Chair and the following 
members present: 

PRESENT : His Worship the Mayor 

Aldermen Adams, Bird, Broome, Hardwick, 
Linnell, Phillips, Rankin, 
Sweeney and Wilson 

ABSENT: Alderman Calder (Leave of Absence) 


ACKNOWLE DGMEN T Present in the Council Chamber under the 

direction of Mr. Midmore were Summer School 
students from Britannia High School attending 
the English Improvement Class (New Canadians) . 


DELEGATIONS AND UNFINISHED BUSINESS 

3. Dick Building: 

149 West Broadway 

The Council further considered a report of the Supervisor of 
Property and Insurance submitted by the Board of Administration 
under date of June 19, 1970, in the matter of future arrangements 
in respect of the Dick Building, 1490 West Broadway. The building 
being on land leased from the City is to revert to the City on 
December 31, 19 70. The matter of future arrangements for the 
property was considered on the following bases: 

(a) the possible sale, 

(b) continuation of a ground or net lease, 

(c) the City through the Property and Insurance Office, 
to take over the direct management of these premises. 


Cont ' d. 
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Manager's Report, May 9, 1975 (FINANCE -4) 


Clause No, 2 Continued. 


CEMETARY PERPETUAL CARE FUND (PURCHASES ) 

Debentures 

eb 17 City of Van. 5.5% Nov 15/78 1,000.00 90.50 905.00 3/9 8.00 

City of Van. 5.5% Nov 15/79 1.000.00 88.50 885.00 4/9 8.00 

2.000.00 1.790.00 


b ) SUMMARY OF SECURITIES HELD IN GENERAL & CAPITAL ACCOUNTS ONLY 

AS AT FEBRUARY 28/75 

Type of Security Par or Maturity Value Cash or Book Value 

Fort Term 


Chartered Bank Deposits Receipts 

and Government Notes 63.185.365.09 61.890.417.66 " 


The City Manager RECOMMENDS that the report of the Director of Finance on 
Investment Matters (Various Funds) for February 1975 be apprpved. 


3. Renovations and Furniture and Equipment - 
1060 West 8th Avenue 

The Director of Permits and Licenses reports as follows: 

"On December 17, 1974, City Council approved the City Manager's 
recommendation to purchase the building at 1060 West 8th Avenue to 
accommodate the Health Department. The report estimated the cost of 
renovations at $287,000 exclusive of new fumitvire and equipment that 
may be required. Subsequently, on Feburary 11th, 1974, City Council 
approved the sum of $100,000 in advance of final estimates and formal 
Council approval of the 1975 Supplementary Capital Budget to expedite 
the design of the space and initiate renovations. The Director of 
Finance advised that $300,000 was reserved for renovations in the 
1975 Capital Budget at the time the building was purchased. 

The City Architect reports that preliminary sketch designs to 
accommodate the Burrard Unit of the Health Department and th« Central 
Office function have been completed, and have received the approval of 
the Medical Health Officer in sufficient detail to determine final 
estimated costs of renovations. Working drawings are now proceeding 
and essential "rough in" heating, ventilation and plumbing modifica- 
tions are near completion to accommodate the requirements of the Health 
Department, 

The total final estimated cost of the alterations and renovations 
is as follows: 


(a) 

Renovation & alteration work - 

$269,010 

(b) 

Telephone installation & communications - 

5,990 

(c) 

Drafting & consultant services - 

5,000 

(d) 

Carpet installation, 3rd floor Central Office, 



(see below) - 

4,124 

(e) 

Glass replacement - vandalism - 

2,000 



$286,024 


Notes on Carpet Sutanissions 

The first and second floors of this building have vinyl asbestos 
tile on the floor, installed by a prospective tenant prior to City 
purchase. The third floor is bare teoncrete. 
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(FINANCE 


Clause No. 3 Continued ; 

The third floor is intended for the Central Office function of 
the Health Department now located in the East Wing of City Hall. 
Five offices would be carpeted under the present Council carpet 
guidelines^ Itesn (a) in the estimate includes these carpets in the^ 
private offices together with new vinyl asbestos tile over the remain- 
der of the floor. 

The Medical Health Officer is requesting special consideration 
for carpet over the entire third floor rather than just the private 
offices with the quality of the carpet in the private offices lowered 
to that of a commercial nylon carpet which would be used in the general 
areas. Under these circumstances, on this floor, we would have the 
most economical condition for a carpet installation, i,e, a large clear 
unoccupied floor space carpeted with only one type of carpet, with 
costs partially offset from savings from tile installation. Open 
clerical spaces and all other areas would gain substantial benefit 
from sound reduction and upgrading of the space, and it would also give 
greater flexibility in future relocation of partitions and generally 
improve the working space. 

If the carpet were laid over the whole floor the additional cost 
incurred over that of installing vinyl asbestos tile would be approxi- 
mately $4,124, as noted in item (d) in the estimate. 

The first and second floors are intended for the Burrard Health 
Unit, Common Large Meeting Rooms and Large Clinics, In four other 
Health Units, Council has previously given approval for carpet to be 
laid in the Pre-natal/Educational Clinic because of the use of the 
floor for exercises. In order that the basic estimate provides for 
carpet to the same standard as provided in other installations, the 
funds required for the Pre-natal/Sducational Clinic have also been in- 
cluded in item (a) of the estimate to the value of $1,650, 

The Medical Health Officer requests Council to give special consider- 
ation for carpet in certain other areas on the first and second floors. 
Although many areas would benefit from carpet, he states that the areas 
listed below are the most critical because of high noise levels and heavy 
public use involving young children. This matter has been discussed with 
the City Manager who draws the attention of Council to the recommendation 
of the Finance Committee not to carpet similarareas in City Hall this 
year and therefore RECOMMENDS against such expenditures at this time. 

The breakdown of areas is as follows: 


Multi-Use Clinic Room - $ 1,085 

Open Work Areas - Burrard Unit - 1,970 

Meeting Room - 2nd Floor - 1,000 

Conference Room - 2nd Floor - 570 

Wait & Reception - Burrard Unit - 475 


$ 5,100 

The City Purchasing Agent reports as follows: 

"Initial cost estimates for furnishings are stated below, A 
comprehensive report will be submitted to the City Manager at a later 
date. 

Replacement Furniture Additional Furniture Moving Costs Total; 

$27,000,00 $79,200,00 $5,000,00 $111,200,00" 


The Comptroller of Budgets advises as follows: 

"Provision has been made in the 1975 Supplementary Capital Program 
for the cost of the renovations and alterations," 
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Manager's Report, May 9, 1975 (FINANCE - 6) 


Clause No. 3 Continued: 


Reconmendations 

It is RECOMMENDED that: 

a) Council approve the expenditure of $286,024 for alterations and 
renovations to provide accommodation for the Health Department. 

B) Council indicate its wishes in the matter of providing carpet 
to those areas mentioned in the "Notes on Carpet" to the value 
of $5,100.00. 

C) The source of funds be the 1975 Supplementary Capital Budget. 

D) The Piirchasing Agent submit a comprehensive report to the City- 
Manager for later report to Council on the extent and cost of 
the replacement and additional f\iniiture required." 


The City Manager RECOMMENDS that the foregoing report of the Director of 
Permits and Licenses be approved. 


FOR ADOPTIC.^J SEE PAGE(S) 


.anager's Report, May 9, 1975 


(PERSONNEL - 1 ) 



PERSONNEL MATTERS 


ECOMMENDATION 


Appointment to Royal Gominission on Family 
& Children's Law 


The following report was received from the Medical Health Officer: 

"City Council on December 18, 1973, March 5, 1974 and February 18, 1975, 
respectively approved leave of Absence for Mrs. Mish Vadasz, Senior Social Work 
Consultant, and Miss Deanna Silvester, Social Work Consultant I, Health 
Departments, to take up their appointments to the Royal Conmission. At that 
time it was anticipated that the work schedule would be completed at the end 
of April, 1975. 

The Health Department has now been informed that the Royal Commission will 
complete its task approximately May 31, 1975. We, therefore, request 
authorization for extension of the Leave of Absence for Mrs. Vadasz and Miss 
Silvester to that date. Total salary, fringe benefits and transportation costs 
(including City share) will continue to be recovered from the Province of British 
Columbia. 

It is recommended that Mrs. M. Vadasz and Miss D. Silvester be granted Leave 
of Absence to May 31, 1975 to complete their appointment to the Royal Commission 
On Family and Children's Law." 

"he City Manager RECOMMENDS that the recommendation of the Medical Health Officer 
)e approved. 

CONSIDERATION 


Attendance at First Canadl-aa 
Congress of Dentistry for Children 


le following report was received fro« the Medical Health Officeri 

"This is a request for funds for one person to attend a Special Conference 
to be held in Toronto on May 17 - 18, 1975. 

The conference is a "first" of its kind so it could not be included in 
previous planning. There are no funds to cover the conference in the 
Health Department Budget. Wte have requested funds fro« the Provincial 
Government in their special training budget but were denied funds 
because the conference may become an annual one. 

*fe have also applied to Personnel Department requesting that the 
meeting be considered a scientific course but they suggested a request 
to Council as a Special Conference. 

The brochure for the meeting is on file in the City Clerk's 
Office. The subject matter is relative to the program of 
the Dental JJivision. It is a unique opportunity to hear 
such a variety of speakers from many areas of the United States 
and Canada. Such an assembly of research papers and 
internationally renowned speakers is not available in the 
Vancouver area. 

The course is being held on the Victoria Day long weekend so 
leave of absence is not required. Attendance will not affect 
the workload of the department. 

It is recommended that Dr. Margaret Maclean, Burrard Health 
Unit, be allowed to attend. 


Cont'd 
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Manager's Report, May 9, 1975 (PERSONNEL - 2) 

Cont 'd. . .2 

The expenses involved are as follows: 

Registration $ 85.00 

Economy Air Fare 291.60 

Ground Transportation 10.00 

Hotel Accoamodation - 2 nights 50.00 

Per Die« Rate at $25.00 50.00 

$486. 00m 

Funds would be provided from Contingency Reserve if request is 
approved. 

The City Manager submits the rec ommedation of the Medical Health 
Officer for Council CONSIDERATION. 


FOR ADOPTION SEE PAGE(^ 1^. 
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PROPERTY MATTERS 

RECOMMENDATION 

1 . SALE OF PROPERTY TO ADJOINING OWNER 

City-Owned Lot 1 of Lots 76 & 77, Block 1^3 
D.L. 26i+A; Plan 222 & 1771; S/S 1800 Block 
East 8th Avenue - Between Grandview Highway 
and Victoria Drive 


Supervisor of Property & Insurance reports as follows :- 

'The owners of Lot A of Lots 78 & 79, Block 153, D.L. 264A, Plan 
2243, known as 1804 East 8th Avenue, have submitted an application 
zo purchase the City-owned property which adjoins their property to 
rhe west. 

Dhe privately-owned property has a frontage of 33.3 feet and an av- 
2rage depth of 54.8 feet, making a total area of approximately 1,830 
square feet, zoned RT-2, Two-Family Dwelling District. The property 
Ls improved with a one-storey frame dwelling with four rooms and 
a basement, in average condition for age and type. 

The City-owned property, legally described as Lot 1 of Lots 76 & 77, 
Block 153, D.L. 264A, Plan 222 & 1771, is a double-fronting site 
Located at the intersection of 8th Avenue and Grandview Highway. The 
Lot is triangular in shape with a frontage of 67 feet along 8th Avenue 
ind has an area of approximately 1,600 square feet, zoned RT-2, Two- 
ramily Dwelling District. The property is vacant and has been fenced 
Ln and landscaped over the years by the adjoining owners. Due to its 
restricted size and shape, the property cannot be developed individuall 

rollowing discussions, the owners have submitted an offer of $2,900.00 
:ash for the City-owned lot. This offer is inclusive of current year's 
:axes, registration, documentation and administrative fees and cost 
3f survey, and is subject to privately-owned Lot and City-owned Lot 
L being consolidated to form one parcel. 

The sale of the City-owned lot to the adjoining owners and the consoli- 
iation of the two properties to form one parcel has been endorsed by 
:he Director of Planning. 

^COMMENDED That the sale of City-owned Lot 1 of Lots 76 & 77, Block 
L53, D.L. 264A, be sold to the owner of adjoining Lot A of Lots 78 
ind 79, Block 153, D.L. 264A on the basis of clear title for the sum 
3f $2,900.00, inclusive of current year's taxes, registration, docu- 
mentation and administrative fees and cost of survey subject to the 
:wo lots being consolidated to form one parcel, the date of sale to 
)e the date of Council's approval. 

City Manager RECOMMENDS that the foregoing Recommendation of the 
jrvisor of Property & Insurance be approved. 


FOR ADOPTIO;j SEE PAGERS) 
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STANDING COMMITTEE OF COUNCIL 
ON PLANNING & DEVELOPMENT 


April 29, 1975 


;eting of the Standing Committee of Coiincil on Planning and Development 
held on Tuesday, April 29, 1975, in the No.l Committee Room, third 
)r. City Hall, at approximately 10:15 a.m. 


PRESENT: Alderman Bowers, Chairman 

Mayor Phillips 

Aldermen Bird, Harcourt & Kennedy 

ABSENT: Aldeman Cowie 

COMMITTEE 

CLERK: M. Cross 


On April 22, 1975, the Committee considered Major Policies for 
r'ansit Facilities and Policies for Street Systems and Parking. 
: was agreed that discussions on policies for Other Movement 
)uld be continued on April 29, 1975. 

SCOMENDATION 

Downtown Zoning, West End Zoning, Central Area Planning 
and A Development Control Process 

. OTHER MOVEMENT MATTERS 

(i) Bicycles: Policy 

1) ENCODKAGE DEVELOmS TO INCLDDE FACILITIES TOR BIGTCL2S A«D CTCLISTS. 

RECOMMENDED 

THAT the Policy on Bicycles be deleted. 

FURTHER THAT the appropriate staff investi- 
gate the possibility of a study being 
carried out on bicycle use downtown. 


(ii) Trucks: Policies 

1) KEQOIRE PROVISIOB OP EFFICIENT LOABIHC f!ACILITIES IH AU DEVELOPHENTS 

2) INVESTIGATE REGDLATIOK OF DELIVERY TIMES ON PEDESTRIAN AMENITY STREETS 

RECOMMENDED 

THAT the Policies on Trucks be adopted. 


. URBAN FORM: POLICIES 

1) EMPEASIZZ DESIGK QOALITT VS AH. SOMnOiOf DEVELOPMENTS 

2) ADOPT MAP 9 - CBUULdCTER AREAS 

- GATES, CHANNELS AND NODES 
MAP 11 - HEIGHT OF BUILDINGS, 
AS AH INDICATION OF COUNCIL'S POLICY IN GUIDING DEVELOPMENT PROPOSALS 
DOWNTOWN. 

3) PROTECT IMPORTANT VIEWS DOWNTOWN AND FURTHER DEVELOP PRECISE VIEW 
/ PROTECTION AREAS FOR THE tCST IMPORTANT VIEWS. 

4) 1 CREATE NEW VIEWS IN NEW DEVELOPMENTS WHEN OPPORTUNITIES ARISE. 

5) ENCOURAGE ARCADES, AWNINGS AND COVIRED PUCES IN PEDS8TRIA1I AREAS. 
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ise No. 1(B) continued 


6) DISCOUBAGE USE OF GROUND SPACE WITHIN BOTLDINGS NEXT TO PEDESTRIAN AHEAS 
lOSi BAKKS, LOBBIES AND OTHER NON-ACTIVE USES. 

7) ENCOURAGE LIVELY, COLOURFUL DISPLAYS AND ATTRACTIVE ACTIVITIES ON 
PEDESTRIAN STREETS. 

RECOMMENDED 

THAT consideration of Policy #2 be deferred 
and Policies 1, 3, 4, 5, 6 and 7 on Urban 
Form be adopted . 


The Committee considered the Official Development Plan for Downto^'m. 
and took the following actions. 

The Director of Planning advised that the map describing the 
"Downtown Comprehensive Development District (DCDD)" would have 
to be amended. 

With respect to the description of the application and intent of 
the Downtown Comprehensive Development District, it was agreed 
that it should be re-written to include some reference to the 
G.V.R.D. livable region and a statement on automobile trans- 
portation. 

The Committee agreed that the Section on Retail Use Continuity 
should be re-written to include different degrees of necessity 
for required and encouraged retail uses. The map would be 
amended to reflect the Committee's thinking that Howe Street 
should be shown as "required" and Davie Street to False Creek 
should be shown as "encouraged". 

RECOMMENDED 

THAT a map indicating streets where retail use is required 
and streets where retail use should be encouraged shall be 
included in the Official Development Plan. 


The Committee considered the Section on Density as follows: 

1. The maximum permitted density (floor space ratio) 
shall in no case exceed the amount shown fpr each of the 
eight density arMS within the district as illustrated en 
Plan 2. 

(a) Permitted maximim density is as follows: 

A In the area denoted by the letter 'A' on Plan 
2, the waxlmum density for any permitted use 
shall be floor space ratio 9.00. 

B In the area denoted by the letter 'B' on Plan 
2, the maximum density for any permitted use 
shall be floor space ratio 7.00. 

C In the area denoted by the letter 'C on Plan 

2, the maximum density for any permitted use 
shall be floor space ratio 5.00. 

D In the area denoted with the letter 'D' on 
Plan 2, the maximum density for any non- 
residential use shall be floor space ratio 

3. DO; however, an additional floor space 
ratio of 2.00 may be petnitted for residen- 
tial use. 

E In the area denoted with the letter 'E' on 
Plan 2, the maximum density for any non- 
residential use shall be floor space ratio 
1.00; however, an additional floor space 
ratio of 2.00 may be permitted for residen- 
tial use. 
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F In the area denoted with the letter 'F' on 
Plan 2, the maximum density for any non- 
residential use shall be floor space ratio 
5.00; however, for every square foot of 
residential floor area, an additional square 
foot of non-residential floor area shall be 
permitted up to a maximum additional floor 
space ratio of 1.00 for residential use and 
a maximum additional floor space ratio of 
1.00 for non-residential use. 

G In the area denoted with the letter 'G' on 
Plan 2, the maximum density for any non- 
residential use shall be floor space ratio 
4.00; however, for every square foot of 
residential floor area, an additional square 
foot of non-residential floor area shall be 
permitted up to a maximum additional floor 
space ratio of 1.00 for residential use and 
a maximtun additional floor space ratio of 
1.00 for non-residential use. 

H In the area denoted with the letter 'H' on 
Plan 2, the maximum density for any non- 
residential use shall be floor space ratio 
2.00; however, for every square foot of 
residential floor area, an additional square 
foot of non-residential floor area shall be 
permitted up to a maximum additional floor 
space ratio of 2.00 for residential use and- 
a maximum additional floor space ratio of 
2.00 for non-residential use. 

2. Hotels shall be considered to be a commercial use. 
-A 

3. In no case shall the density (f.s.r.) of residential 
use exceed 3.0 whether obtained in the form of bonus 
or within the general density (f.s.r.) limits or 
provided instead of pe-nnitted non-residential density. 

RECOMMENDED 

THAT the Director of Planning prepare a report on the 
G.V.R.D.'s livable region, with input from other 
departments, to be considered at a meeting of the 
Standing Committee on Planning and Development in 
approximately one month's time, to which all Council 
members and representatives of the G.V.R.D. will be 
invited. 

FURTHER THAT the Section on Density be deferred until 
after consideration of the above report. 

The Committee further discussed the Density of Residential Uses 
and 

RECOMMENDED 

THAT the Director of Planning and Director of Social 
Planning report back as to whether it is feasible to 
allow a floor space ratio in excess of 3.0 in particular 
circumstances. 


The possibility of forming a development corporation was discussed 
and the Committee 

RECOMMENDED 

THAT the Vancouver City Planning Commission be requested 
to investigate the possibility of a development corporation 
to provide residential accommodation Downtown. 

The meeting adjourned at 12:30 p.m. and reconvened at 2:00 p.m. 
with Aldermen Bowers, Bird, Harcourt and Kennedy present. 

X ^ ^ * X ^ 
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With respect to Section 4, Height of Buildings, as follows: 


The height of buildings shall not exceed the height limits 
prescribed and illustrated on Plan 3; except as follows: 

1. The Development Pcmit Board may, in its discretion, 
permit buildings which exceed the prescribed height 
limits, after taking particular account of the over- 
shadowing, view obstruction, and other environmental 
criteria set out in the Design Guidelines. However, 
in no case shall the maximum height as may be permitted 
exceed 450 ft. 


the Committee 


RECOIVMENDED 


THAT the Section on Height of Buildings be approved. 


The Committee considered Section 5, Parking and Loading, as follows 

Traffic congestion is a significant detertninaiit with res- 
pect to the general attractiveness of the Downtown. It is 
one of the objectives of this By-law to reduce traffic con- 
gestion particularly within the high-density core area. 
Parking both in terms of the amount provided and the location 
at which it is provided is a significant determinant of con- 
gestion. 

1. The provision of parking facilities may not be required 
with developments; however, where parking is provided it 
shall be subject to the following conditions and regula- 
tions : 

(a) The provision of parking within the area denoted with the 
letter A on Plan 4 shall not exceed: 

(i) Office Commercial - not more than one space for 
every 4,800 square feet of such use 

(ii) Other Permitted Uses - not more than one half 
of the permitted maximum under Clause ICb) of 
their Section (below). 

_ Ciii) Parking Garages are not permitted as a separate 
use. 

(b) The provision of parking in all parts of the Downtown 
District, except the area denoted with the letter A on 
Plan 4 shall not exceed: 

(i) Office Commercial - not more than one parking 
space for every 2,400 square feet of such use. 

(ii) Residential - not more than one parking space 
for every 2,000 square feet of such use. 

(iii) Other Permitted Uses - not more than the minimum 
' requirements set out for such uses in Section 12 
of the Zoning and Development By-law # 3575. 

2. The provision of loading spaces shall be in accordance 
with the provisions of Section 13 of the Zoning and 
Development By-law # 3575. (Note. Revisions to the present 
loading requests are currently under consideration and may 
be varied by amendment to the Zoning By-law). 


RECOMMENDED 


THAT the Section on Parking and Loading be approved with 
the following amendments: 

- Add Section 1(a) (iv) 'Residential - not more than 
one parking space for over 1,000 sq. ft. of such 
use ' 

- In Section 1(b) (ii), amend '2,000 sq. ft.' to 
'1,000 sq. ft. ' 

- In 2, after Zoning and Development By-law #3575, 
add 'subject to variations as may be agreed by the 
Development Permit Board' 
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DELEGATIONS AND UNFINISHED BUSINESS (Cont'd. ) 
Dick Building: 

1490 West Broadway (Cont'd. ) 

The Director of Planning, by letter dated May 11, 1970, set 
out reasons why it would be advisable to retain the property. 

Earlier in the proceedings, the Council received a delegation 
from a representative of Granville South Real Estate Company and a 
brief was filed setting out views in support of the contention 
that the property continue to be leased. A representative of 
Pitman Business College Ltd. appeared earlier in the proceedings 
expressing concern should consideration be given to any increase 
in rental to this company. A brief was filed. 


MOVED by Aid. Bird, 

THAT the City retain this property. 


- CARRIED 


MOVED by Aid. Adams, 

THAT this property be leased for a period of five years at 
the market value as set by the City's Property Department. 

- CARRIED 


4. Claim: Miss J.I. Hendry (3891 Arbutus Street ) 

The Council further considered a report of the Corporation 
Counsel as submitted by the Board of Administration under date of 
June 5th, setting out details in respect of the claim of Miss 
Jessie I. Hendry, as a result of work on her house by City crews. 

In this respect, Mr. W. Street, Barrister, appeared on 
behalf of the claimant requesting reimbursement in the amount of 
$625, the cost of the repairs which the claimant states resulted 
from the work of the City crews. 

The Council noted a report from Alderman Sweeney who was 
appointed to look into the matter. The Alderman recommends in 
the report, settlement in the amount of $400. However, subsequent 
information has come to his attention which estimates the repair 
cost in the amount of $625 and therefore. Alderman Sweeney now 
recommends the latter amount be paid in settlement. 

MOVED by Aid. Adams, 

THAT an amount of $400 be approved in full settlement. 

(Amended) 

MOVED by Aid. Sweeney, in Amendment, 

THAT the figure of $400 in the motion be replaced by the 
amount of $6 25. 

- CARRIED 

The motion as amended and reading as follows was put and - CARRIED 


"that an amount of $6 25 be approved in full settlement." 
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lause No.l (continued) 

The Director of Social Planning submitted a revised Section 6, 
Social & Recreational Amenities & Facilities: 

It Is the purpose of this Section to provide in the Downtown area 
social and recreational amenities for the enjoyment of residents and of 
the general public. Social and recreational amenities include such 
things as: 

1) facilities which provide opportunities for physical fitness; 

2) facilities for general recreation; 

3) facilities which provide a service to the public. 

Facilities or areas which contribute to physical amenity, such as 
parks, plazas, arcades or ornamental elements in the landscape, are 
not included in this Section. These items and others of a similar 
nature will be provided where appropriate, as part. of the design of 
the buildings. . 

I. Exclusion From Floor Space Ratio 

The following ancillary facilities are excluded from the floor 
area measurement provided that the area of such excluded 
facilities contained in this section does not exceed 20% of 
allowable FSR or 10,000 square feet, whichever is the lesser. 


List of Excluded Uses: 


T) 

saunas 

ii) 

tennis courts 

iii) 

swimming pools 

iv) 

squash courts 

v) 

gymnasiums and workout rooms 

vi) 

games rooms and hobby rooms 

vi i ) 

day care centres 

viii ) 

libraries (public) 

ix) 

other uses of a public service, social or recreational 


nature, which in the opinion of the Development Permit 


Board are similar to the above. 


Off-Street Parking 

No off-street parking spaces shall be provided 

In excess of the number of employees on any one working shift. 

RECOMMENDED 

THAT the Section on Social Sc. Recreational Amenities & 
Facilities be approved after amending the first paragraph 
to read 'It is the purpose of this Section to provide in 
the Dovmtown area social and recreational amenities 
primarily for the enjoyment of Downtown residents and 
employees ' . 

The question of recreation and changing facilities for City 
Hall employees was discussed and the Committee 

RECOMMENDED 


The Section on Bonuses for Proviciinn n-p c-^^.-^i ^ „ 
Facilities was amended to readi ^""^ Recreational 

'Where a need for any Public, Social or Recreational 
Facility has been demonstrated to the satisfaSn-nn nf« 
the Development Permit Board, the B^Ld may SS?izf 

?acii;?ief '.'r? ""^'^^ '"^^^^^^ of sSch 

1 acuities, an increase in the permitted floor scace 
ratio or density of a building, subject to D?io? 
approval by City Council. ^ 
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Clause No.l (continued) 

•In determining the increase in floor area or density 
that may be authorized, the Development Pemit Board 
shall consider: 

a) the construction cost of the facility, and 

b) any costs to the developer of continuing maintenance 
required for the facility 

c) the rental value of the increased floor area 

d) the value of any authorized relaxation of other 
restrictions. 

PROVIDED that such facilities shall be preserved in the 
public domain by way of a registered agreement and 
operated by the City or its delegates.' 

RECOMMENDED 

THAT the Section on Bonuses for Provision of Social and 
Recreational Facilities, as amended, be approved. 


XX XX 


Mr. John Coates, Planning Department, submitted a revised 
section on West End Planning Policies. The Committee con- 
sidered the Policies, as follows, and took the following 
action: 

OVERALL POLICIES 

1. Preserve and improve the West End as a desirable place for ' 
a large concentration of people to live, close to downtown. 

2. Provide the opportunity for residents to be continuously 
involved in the planning and development of the West End, in 
order to create confidence by residents in their local area 
and in their ability to control its future. 

3. Permit the West End to continue to provide a first residence 
for many newcomers to Vancouver. 

4. Replace existing ^'blanket zoning'.', with development controls 
which recognize a variety of different physical and social 
sub-areas. 

RECOMMENDED 

THAT with the deletion of the word 'continuously' 
in Policy #2, the Overall Policies for the West 
End be approved. 


POPULATION 

1. Aim to limit the jjrowth of residential population to a 
maximum of approximately 47,600 by 1988. 

2. Take steps to preserve the existing diversity of population, 
including the small proportion of families with children. 

3. Encourage the development of relatively homogeneous 
neighbourhoods. 

4. 'Encourage the development and preservation of rental housing. 

This relates to the massive trend towards the development 
of self owned suites. One of the West End's traditional 
and needed functions is as a place of first residence to 
many newcomers, as well as more permanent accommodation 
for single persons and the elderly. Rental acc.ommoriatifiTi 
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RECOMMENDED 

THAT the Policies on Population be approved after 
amending Policy #3 to read 'Encourage the retention 
of the character of the existing neighbourhoods in 
the West End. ' 


HOUSING 

1. Increase variety of housing types. 

2. Permit and encourage high standards of design. 

3. Permit and facilitate "infill" housing. 

RECOMMENDED 

THAT Policy #2 be deleted and Policy #1 and #3 on 
Housing be approved. 


HERITAGE 

1. Designate and preserve buildings of special heritage value. 

2. Develop a workable "transfer of density" technique as a means 
of preservation of heritage buildings. 

RECOMMENDED 

THAT the Policies on Heritage be deleted. 


COMMERCIAL 

1. Reduce coimnercial densities of Davie Street, Denman Street 
and the 1600 and 1700 Blocks of Robson Street. 

2. Encourage continuous retail or service use frontage on 
the ground floor of shopping streets. 

3. Permit new hotel uses only in transitional areas adjacent 
to Downtown. 


4. Encourage outdoor restaurants and other similar outdoor 
commercial uses of pedestrian interest. 

5. Permit convenience commercial uses within the residential 
area east of Denraan Street. 

6. Without curtailing necessary service to the public, the number 
of service stations should not be increased. 

RECOMMENDED 

THAT the following Policies on Commercial be approved: 

1) Reduce permitted commercial densities of Davie 
Street, Denman Street and the l600 and 1700 Blocks 
of Robson Street. 

2) Encourage continuous retail or service use 
frontage on the ground floor of shopping streets, 
and arcades on other pedestrian routes, to adjacent 
streets. 
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3) Except for small residential hotels that offer 
facilities to the local community, permit new 
hotel uses only in transitional areas adjacent 
to Downtovm. 

4) Encourage outdoor restaurants and other similar 
outdoor commercial uses of pedestrian interest. 

5) Permit convenience commercial uses within the 
residential area east of Denman Street. 

6) The number of service stations should not be 
increased. 


PARKS 

• 1. Investigate with residents the desirability of mini parks and 
pedestrian pathways east of Denman Street and south of Davie 
Street. 

2. Preserve existing street trees and plant new ones. 

RECO^BffiNDED 

THAT the above Policies on Parks be deferred until 
after the report reference from the Director of 
Planning and the City Engineer on West End Traffic 
Schemes are received. 


TRANSPORTATION 

!• Continue to reduce through-traffic. 
Minimize its detrimental effect. 

2. Adopt a street classification including the four categories 
of: 

i. District Arterials 
ii. Local Distributor/Collector Streets 
iii. Local Access Streets 
iv. Lanes. 

3. Assume high frequency bus transit service on Davie, Deraian 
and Robson Streets. 


4. In conjunction with the Bureau of Transit, investigate the 
.feasibility of transit services on Nelson Street as a possible 

part of 'a future downtown system. 

5. - Require vehicular access to residenfial buildings from the 

lane wherever possible. 


RECOMT-IENDED that 

(a) Policies #1 and #2 on Transportation be deferred 
until after the report reference from the Director 
of Planning and the City Engineer on West End 
Traffic Schemes are received. 

(b) Policy #3 be amended to read 'There shall be 
good high frequency transit service throughout 
the West End' . 

(c) Policy #4 be amended to read 'That the City 
Engineer and the Director of Planning, in 
consultation with the Bureau of Tranlit 


(d) 


investigate alternatives for improving transit 
m West End*'. 

That Policy #5 be approved. 
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PARKING 

1. Investigate the feasibility of reducing the existing off-street 
parking requirements. 

RECOMMENDED 

THAT the Policy on Parking be deleted. 


COMMUNITY FACILITIES 


Encourage "Community Facility Clusters". 


2. Provide floor space incentives for the provision of social aiHi 
recreational facilities and social services. 


3. Permit institutional uses as a part of mixed use developments, 
e.g. churches and schools. 


RECOlNmiENDED 


THAT the above Policies on Community Facilities 
be approved. 


During consideration of the West End Policies, members of the 
Committee discussed the location of liquor stores in the West 
End and felt they were not properly situated to avoid traffic 
back ups. 

RECOMMENDED 

THAT the Director of Planning discuss with the 
Liquor Administration Branch, the location of 
liquor outlets in the West End. 


It was agreed that the next meeting would be held at 3:00 p.m. 
Thursday, May 1, 1975, to discuss the Official Development 
Plan for the West End. 


The meeting adjourned at 5:10 p.m. 


FOR ADOPTIOII SEE PAGE(S).. 


REPORT TO COUNCIL 


STANDING COMMITTEES OF COUNCIL 

ON COMMUNITY SERVICES 
AND FINANCE AND ADMINISTRATION 


A Joint Meeting of the Standing Coitunittees of Council on 
Community Services and Finance and Administration was held in 
No. 1 Committee Room, Third Floor, City Hall, on Thursday 
May 1, 19 75, at approximately 10:00 a.m. 


PRESENT 


Alderman Rankin, Chairman 
Alderman Boyce 
Alderman Kennedy 
Alderman Marzari 
Alderman Sweeney 
Alderman Volrich 


ABSENT 


Alderman Bowers 


COMMITTEE 
CLERK; 


Barden 


RECOMMENDATIONS 


1. Neighbourhood Services Association - Grant Request 

On February 11, 1975, City Council passed the following 
motions : 

"An interim grant of $32,000 be approved 
for Neighbourhood Services Association, 
for services offered by NSA Kits House. 

The Director of Social Planning meet with 
Neighbourhood Services Association to 
further discuss the Agency's finances, 
priorities and service proposals with respect 
to operations in Cedar Cottage and the West 
End for a report back to the Standing 
Committees on Community Services and Finance 
and Administration in early March 1975 
with a final recommendation." 

The Committee had for consideration a Manager's report 
dated April 10, 1975, giving background of grants to NSA 
in 1974 and interim grant in 1975, a brief description on the 
financial breakdown of the grant requests for Gordon House 
and Cedar Cottage House and conclusions from the evaluation 
carried out by the Social Planning Department in March, 1975, 
(copies circulated) . 

In 1974 NSA was granted $54,400 from the City for 
Neighbourhood House operations. In 1975 they have requested 
$120,000 for Neighbourhood House operations. Representatives 
of NSA advised that the increased grant request is due to 
increased costs because of inflation, a fall-off of revenue 
from other sources and an unfortunate fire at Alexandra Neighbourhoo 
House. The funds were requested to cover salaries, operating 
expenses and the administrative costs at three neighbourhood 
houses as follows : 


Cont'd. 
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Clause No. 1 Continued: 


A. Kitsilano House $32,600 
2305 West 7th Avenue 

B. Gordon House $4 8,400 
106 8 Davie Street 

C. Cedar Cottage House $39,000 
4065 Victoria Drive 


TOTAL $120,000 


The Committee felt that a copy of NSA's provisional 
budget summarized on one page, and answering questions the 
Committee would want answered, should be circulated to the 
Committee with their request for a grant. It was reported that 
NSA is an approved agency for CAP sharing and the NSA costs 
to be covered by the City for the 1975 grant are mainly salaries, 
benefits and travelling expenses, which are eligible items for 
CAP recovery. 

It was noted that the Vancouver Resources Board should be 
in a position in 1976 to co-ordinate and evaluate agencies 
that provide these neighbourhood services. In the meantime, 
the Committee felt unqualified to evaluate the NSA programs 
themselves, and felt they must rely on the Social Planning 
Department's evaluation. 

Following further discussion it was, 
RECOMMENDED 

(a) THAT City Council approve an additional grant of 
$48,000 to the NSA to be allocated among the three 
neighbourhood houses at the discretion of the NSA 
Board of Governors to bring the total City grant 

to the NSA in 1975 to $80,000. ($32 , OOO" plus $48,000: 
Net cost to the City $40,000 after CAP recovery.) 

(b) The source of funds to be Contingency Reserve. 

NOTE: Alderman Marzari put the following motion that 
resulted in a tie vote and therefore was lost. 

"THAT City Council approve a total grant to NSA in 
1975 of $100,000." 

(Aldermen Volrich, Kennedy and Sweeney opposed) 


2. Family Service Centres - Grant Request 

On February 11, 197 5 City Council passed the following 
motions : 

"An interim grant of $21,200, equal to one 
half of last year's allocations, be approved 
for Family Service Centres. 

The Director of Social Planning meet with the 
Family Service Centres to further discuss the 
agency's finances, priorities and service proposals 
to the City for report back to the Standing Committee 
on Community Services and Finance and Administration 
in early March, 1975 wifeh a final recommendation." 


Cont • d 
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Clause No. 2 Continued: 


The Committee had for consideration a Manager's report 
dated April 26, 1975, outlining the Family Service Centres 
grant request of $72,714 for 1975 for two services - local 
area family programming ($32,100) and family life education 
($40,614). The report gave details of the agency's finances, 
priorities and service proposals, (copies circulated). 

Representatives of the Family Service Centres were 
questioned as to whether the increased grant requested was 
for an expansion of services and they stated that their 
program is growing and this would require an expansion of 
some positions. 

The Social Planning Department felt they presently have 
sufficient staff to handle an expanded program. 

Following further discussion it was, 

RECOMMENDED 

A. (i) THAT City Council approve an additional 
grant of $10,900 to be combined with the 
$21,200 previously approved by Council to 
give a total grant of $32,100 to fund local 
area program staff as follows: 

One full-time position - Renfrew $14,150 

Collingwood 

One-third Coordinator's - Dunbar-West 3,800 
salary Point Grey 

One-full time salary - Killarney 14,150 

Fraserview 

Total Local Area Program $32,100 


(ii) THAT the City be invoiced quarterly by 

Family Service' Centres, for these services. 


B. (i) THAT City Council approve an additional 

$10,000 of net program costs for Family 
Life Education groups provided by other 
than local area staff. It is suggested 
that the majority of these groups be for 
families with pre-school children. 

(ii) THAT the City be invoiced by Family 
Service Centres for the net program 
costs of programs actually carried out 
by Family Service Centres on a quarterly 
basis . 


C. THAT City Council support application of 

Family Service Centres to the Community Resources 
Board and the Vancouver Resources Board for 
financing of local area program staff in 1976. 


Cont'd. 
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Clause No. 2 Continued: 


These additional grant recommendations of $20,900 ($10,900 
in A. (i) and $10,000 in B. (i) above) added to the $21,200 
approved by Council on February 11, 1975, result in a 1975 
civic grant to Family Service Centres of $42,100. (This 
agency is approved for CAP funding and therefore the total 
net cost is $21,050 after estimated CAP recovery.) 

The Comptroller of Budgets advises that if this request 
is approved the source of funding for the additional net 
City cost of $10,450 will be Contingency Reserve. 


FOR ADOPT! d:i ££5 fage;^) . Js 


1 

i 


The meeting adjourned at approximately 12:00 noon. 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING & DEVELOPMENT 


May 1, 1975 


A meeting of the Standing Committee of Coiincil on Planning and 
Development was held on Thursday, May 1, 1975 in the No. 1 Committee 
Room, third floor. City Hall, at approximately 3:0$ p.m. 

PRESENT: Alderman Bowers, Chairman 

Alderman Bird 

Alderman Cowie 

Alderman Harcourt 

Alderman Kennedy 

COMMITTEE 

CLERK: M. Cross 


RECOMMENDATION 


1. Downtown Zoning, West End Zoning, Central Area 
Planning and a Development Control Process 

At the meeting on April 29, 1975, the Committee dealt with 
the remaining policies for the Downtown as well as policies for the 
West End. 

The Committee considered the Official Development Plan for 
the West End (on file in the City Clerk's Office), a By-law to regu- 
late the West End Comprehensive Development District (WECDD). As 
is the case with the Downtown Comprehensive Development District, 
consideration of development permit applications in the WECDD will 
be based upon policies and regulations of the Official Development 
Plan and policies of the Design Guidelines. 

The Committee agreed that the section on Land Use would have 
to be reworded to reflect the following comments: 

- in the section on permitted uses, "Residential" should 
include infill housing; and "Social, recreational or 
cultural ..,." should be more specific 

- "C" should read "Small scale commercial uses .,.." 
"CH" shoiild read "Small scale residential hotels." 

- Convenience commercial uses and new housekeeping units 
would be allowed throughout the residential area of the 
West End. 

With respect to convenience commercial uses the section should 
state that the Development Permit Board shall consider the opinions 
of the immediate neighbourhood. 

During the discussion on hotels, the Committee 

RECOMMENDED 

THAT the Director of Planning consider locations where 
hotels could be located near the waterfront in the 
West End; 

FURTHER THAT the map showing Uses be amended to indicate 
hotels permitted along the southern perimeter. 



Cont'd • . • 


-'JUL 58 1970 

Regular Council, July 28, 1970 

DELEGATIONS AND UNFINISHED BUSINESS (Cont'd. ) 

5. Shannon Estates - Granville and 57th Avenue: 
Extension of Development Permit 

The Council further considered a report of the Director of 
Planning submitted by the Board of Administration under date of 
July 3, 19 70, in respect of request from the architects for the 
development of the Shannon Estates, for a twelve months extension 
of Development Permit No. 44079. The development permit expired 
on June 30, 19 70, and the Director of Planning is suggesting that 
if Council wishes to extend the permit for a further period, the 
extension be for a period of six months. 

Mr. F. Stanzl, developer, appeared earlier in the proceedings and 
requested permission to withdraw the application to extend the 
permit, in view of the present financial situation, stating that in 
due course when considered advisable, a further application will 
follow. 

Mr. D.T. Braidwood, Q.C., on behalf of certain owners in the area 
of the Shannon Estates, requested any extension be subject to 
certain safeguards as set out in his brief to the Council dated 
July 28, 1970. 

MOVED by Aid. Linnell, 

THAT the application for extension of this development 
permit be received and the request of the developer for permission 
to withdraw the extension application be approved. 

- CARRIED 


BOARD OF ADMINISTRATION AND OTHER REPORTS (Cont'd. ) 

B. Property Matters, 
July 24, 1970 

(i) Extension of Lease 

Giroday Sawmills Ltd. (Clause 4 ) 

MOVED by Aid. Phillips, 

THAT the request for a delegation received from Giroday 
Sawmills Ltd. in regard to lease of property in False Creek be 
approved. 

- CARRIED 

(ii) Balance of Property Matters 

MOVED by Aid. Linnell, 

THAT Clauses 1 to 3 inclusive of the report of the Board of 
Administration (Property matters), dated July 24, 1970, be 
adopted. 

- CARRIED 


C. Social Service Department 
(Programme Development) 

MOVED by Aid. Sweeney, 

THAT the report of the Board of Administration, under date 
of July 15, 19 70, giving a progress report respecting the 
development programme in the Social Service Department, be 
received for information. 


32i 
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The Committee discussed the fact that some apartments were 
converting to hotel use as apartment use was uneconomic due to rent 
controls. 

RECOMMENDED 

THAT the Director of Planning be requested to undertake 
a study of the impact of rent controls on the development 
of the West End, and report back to the Committee. 


The following section on Density was discussed at length: 

"The West End is and will remain a high density resldfintlal are*. 
However, the maximum density permitted Is varied in different 
areas within the District in recognition of social and pl\ys1ca1 
differences which exist at present. 

1. Permitted Density (F.S.R. ) 

The maximum permitted floor space ratio ■ shall be as shown 
In Map B. 

In addition, however, the maximum floor space ratio of 2.2 
for the local commercial areas shall be comprised of a 
maximum comnerclal floor area of 1.2, with the additional 1.0 
being comprised of other permitted uses. 

2. Permitted Density (D.U.A. ) 

In order to encourage a population and household mix within 
the District, the Development Permit Board may. In Its 
discretion, prescribe maximum density in dwelling units 
per acre (D.U.A.) as shown on Map C. The densities Indicated 
are a guide to the Development Permit Board In the exercise 
of its discretion and are subject to the following variations: 

(a) Z0% of units approved in the areas designated at 83 
and 100 units per acre should be 2 bftdroom suites or 
larger suitable for families with children. 

(b) With the exception of the residential area west of 
Denman Street, the maximum residential density of areas 
designated at 110 units per acre may be Increased to 
140 units per acre, on condition that the Increased 
density consists of two to three bedroom units. 

(c) The maximum number of units per acre may also be varied 
in order to accowndate proposals for senior cltlren, 
housekeeping or personal care units. " 


RECOMMENDED 

THAT, after amending Map B to reduce the 2.75 fsr on 
the southern perimeter to 2.2 fsr, the section on 
Densities; including maps indicating Building Densities- 
FSR and Residential Densities - Units per Acre; be approved. 


The Conmiittee considered the following section on Height of 
Buildings: 


"l. The height of buildings shall not e«ce«d 60 feet except 
as provided for in 2. below; and 

(a) shall be in conformity with the height envelope 
illustrated below which is based upon: 

(i) a 30° angle of sunlight, at either equinox in 
order to provide direct sunlight at the property 
line on the opposite side of a 66-foot street; and 

(ii) a 40° angle of vision from the sidewalk on the 
opposite side of a 66-foot street. 

2. For point towers, subject to general compliance with the 
Design Guidelines; but in no case shall the height of 
any building exceed 210 feet." 
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Clause #1 continued ; 
RECOMMENDED 

THAT the section on Height of Buildings be approved 
after amending 2 to read: 

"For point towers, subject to general compliance with 
the Design Guidelines; the height of any building 
shall not exceed 210 feet," 

(Alderman Bowers wished to be recorded as opposed.) 
The~secFion on Parking and Loading, as follows, was consider eJ": 


"Parking facilities within the District should be provided 
underground except on sites of less than 9000 sq.ft. or should 
have attractive landscaping or screening from surrounding streets 
and open spaces. Loading areas shall also be screened and wherever 
possible, accessible only from lanes. 

1. Parking 

The provision of parking shall be In accordance with the 
provisions of Section 12 of the Zoning and Development 
By-law No. 3575. 

2. Loading 

The provision of loading spaces shall be in accordance with 
the provisions of Section 13 of the Zoning and Development 
By-law No. 3575.** 


RECOMMENDED 

THAT the section on Parking and Loading be approved. 

The section on Social and Recreational Amenities and Facilities, 
as follows, was discussed: 


"it is the purpose of this Section to provide in the West End area 
social and recreational amenities for the enjoyiaent of residents and 
of the general public. Social and recreational amenities include such 
things as: 

1) facilities which provide opportunities for physical fitness; 

2) facilities for general recreation; 

3) facilities which provide a service to the public. 

Facilities or areas which contribute to physical amenity, such as 
parks, plazas, arcades or ornamental elements in the landscape, are 
not included in this Section. These items and others of a similar 
nature will be provided where appropriate, as part of the design of 
the buildings. 

I . Exclusion From Floor Space Ratio 

The following amenities and facilities are excluded from the FSR 
limitation provided that the area of such excluded facilities 
contained in this Section does not exceed 20% of allowable FSR 
or 10,000 sq.ft. whichever is the lesser. Such facilities will 
be excluded from the FSR provided that the areas are open and 
free-of-charge to building residents, tenants and employees. 

List of Excluded Uses : 

i) saunas 
ii) tennis courts 
iii) swimming pools 
iv) squash courts 
v) gymnasiums and workout rooms 
vi) games rooms and hobby rooms 
vii) other similar related indoor uses of a social or recreational 
nature which in the opinion of the Development Perwit Board 
are of a type which contribute to Social teenity. 


Cont'd . . 


150 [0 


Standing Committee of Council 
on Planning & Development 
May 1, 1975 


4 


Clause #1 continued : 


•I 


II. 


Bonuses For A Provision of Social and Recreational Amenities 


The Development Board may at its discretion permit a density 
increase equal in value on a pro-rata basis, to the financial 
cost of providing such a social or recreational facility, where 
there is a demonstrated need for a proposed facility to serve 
the public of an immediate neighbourhood or the public in 
general, provided that: 

i) such facilities are completed to the satisfaction of the 
Development Board; and 

ii) such facilities shall be placed under the control of the 
City or its delegates." 


It was agreed to revise the above to conform with the section in 
the Official Development Plan for the Downtown i.e. the first para- 
graph should be amended to read social and recreational amenities 
primarily for the enjoyment of West End residents. Social and 
The last sentence in "Exclusion from FSR" shoiold read ".... provided 
that the areas are open and primarily for the use of building resi- 
dents, tenants and employees." 

RECOMMENDED 

THAT the section on Social and Recreational Amenities and 
Facilities, as amended, be approved. 


The Committee 
RECOMMENDED 

THAT the Director of Planning prepare a report for 
submission to a Public Hearing outlining interim 
changes in the By-law for Downtown to permit mixed 
residential uses and include the provision of social 
and recreational facilities; 

FURTHER THAT the Official Development Plan for the 
West End, as amended, be referred to a Public Hearing. 


Mr. Ray Young, Social Planning Department, requested clarification 
with respect to the Council resolution for the Adams Property, 1100 
Alberni, and the Committee 

RECOMMENDED 

THAT the submission of the Official Development Plan for 
the West End to a Public Hearing would not obviate the 
need for a separate rezoning application to CD-I for the 
property at 1100 Alberni Street for submission to a 
Public Hearing. 


It was agreed that the next meeting would be held at 3:30 p.m.. 
May S, 1975 to discuss Design Guidelines for the West End and the 
Downtown. 



The meeting adjourned at 6:00 p.m. 
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STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


May 1, 1975 


A meeting of the Standing Committee of Council on Community- 
Services was held in the No, 2 Committee Room, third floor, City- 
Hall on Thursday, May 1, 1975 at approximately 3:30 p.m. 

PRESENT ; Alderman Rankin (Chairman) 

Alderman Boyce 
Alderman Marzari 
Alderman Sweeney 
Alderman Volrich 

COMMITTEE 

CLERK: R. Demofsky 


RECOMMENDATIONS 


1, Neighbourhood Pub Application - 
7619 Nanaimo Street 


The Committee on March 20, 1975 deferred consideration of the 
above application to permit Mr. Wynne an opportunity to appear 
before this Committee. 

Submitted for the Committee's consideration was a copy of a 
memorandum from the Director of Permits and Licenses to Alderman 
Rankin dated April I6, 1975 advising that "Mr. Wynne had been inter- 
viewed and advised of the various conditions which he must meet. 
It is anticipated that some difficulty might be experienced in gaining 
neighbourhood support. Our survey indicates that the site is located 
in a small neighbourhood, C-1 shopping area, consisting of three or 
four stores and a service station. Immediately to the east (across 
Nanaimo Street) is a fairly large park and a school. The park site 
is actively used by considerable numbers of school children. South 
and west of the proposed site is entirely made up of single family 
dwellings. Immediately north of the site, some 150 yards distant, 
is a church which also contains an active day care centre." 

Mr. E. Ford of the Permits and Licenses Department advised the 
Committee that in view of the above information his Department could 
not support this particiilar application. 

Mr. Wynne was not present today. 

RECOMMENDED 

THAT the application of Mr. B. Wynne for a neighbourhood pub 
at 7619 Nanaimo Street not be approved. 


2. Frog Hollow Information Centre Society - 

Request for Creation of Park on City-Owned Land 

The Committee considered a letter from the Frog Hollow Information 
Centre Society dated March 13, 1975 which is on file in the City Clerk's 
Office and stated in part: 

"The Frog Hollow Information Centre Society has been approached 
by a group of local citizens living in the vicinity of 7th 
Avenue and Renfrew Street, to look into the possibility of a 
park setting to be put into the Lot #22-33, Block 13, North 
Renfrew Section THSL. 
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Clause #2 continued ; 

Two years ago these citizens asked us to look into this 
same piece of property and were told by City Hall that 
a Senior Citizens Complex was being built. This letter 
was dated March, 1973. 

As the land is not being used at the present for anything 
and is becoming an eyesore and going to waste, we feel that 
City Coiincil might consider clearing the north side of 7th 
Avenue and put in a small park (swings, sandbox, etc.) and 
a few benches where old people can relax and enjoy the 
atmosphere. 

Could you please contact citizens through the Frog Hollow 
Information Centre Society to discuss this matter at your 
earliest possible convenience." 

The Committee also considered a Manager's report dated April 7» 
1975 which is also on file in the City Clerk's Office and stated in 
part: 

"The subject site is reserved for potential multi-care facility 
and possible replacement for Taylor Manor. This property will 
be reserved until such time as the Medical Health Officer has 
had the opportimity to complete his studies on the matter. If 
this site is abandoned for the above proposed use, alternative 
uses for this site, including a park, low density multiple housing, 
and senior citizens housing can be examined. With respect to the 
park alternative, the Park Board advised in the past that the 
community is adequate in terras of provision of park. 

The suggestion from Frog Hollow Information Centre has merit. 
It is suggested, however, that the expenditure of sums of money 
on improvement of this property at this point and time would 
be an expense which would be better diverted to an existing 
park or school site in the community. The site to the north, 
which is a site that has been offered to various senior citizens 
groups for housing, co\ild provide passive space for senior 
citizens in the community. It is recommended, that: 

1) Frog Hollow Information Centre Society be thanked for their 
suggestion. 

2) In establishing the conditions of development for senior 
citizens development to the north, the sioggestions of the 
Information Centre Society be taken into account." 

The Chairman reminded representatives of the Frog Hollow Informa- 
tion Centre Society that this particxilar City-owned site was schediiled 
for the future development of a multi-care facility, and that once 
construction on this project was ready to begin, the Frog Hollow people 
would have to vacate the site. Representatives of Frog Hollow expressed 
their understanding of this matter, and advised that they wanted to use 
it for a children's park right now in view of the shortage of playing 
space in this area. 

Mr. Ron Youngberg of the Planning Department noted that even when 
the multi-care facility is constructed some open space would be required 

RECOMMENDED 

THAT the City of Vancouv er lease tHe City-owned" site onTtlie north 
side of Renfrew Street ^eing Lots ^2-33, Block 13, North Renfrew 
Section THSL, to the Frog Hollow Information ^ritre Society for 
$1.00, for the purpose of an adventure playground for the children, 
and benches for senior citizens. 
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Standing Committee of Council 
on Community Services 
May 1, 1975 

Clause #2 continued; 

FURTHER THAT the Frog Hollow Information Centre Society 
is aware that the site will be used in the future for a 
m\ilti-care facility, and they may be asked to vacate the 
site upon 60 days notice to be given to the Frog Hollow 
Information Centre Society. 

FURTHER THAT the Frog Hollow Information Centre Society 
produce evidence of liability insurance on this site. 


The Committee suggested that the Frog Hollow Information Centre 
Society approach the Hastings-Simrise Resources Board to request fund- 
ing for leveling and fencing on the site. 


INFORMATION 


3. Inter-Tribal Housing and Heritage Society - 

Nasaika Lodge - Request for Use of City-Owned Land 

On March 20, 1975 the Committee heard representations from the 
Inter-Tribal Housing and Heritage Society requesting the City to 
assist them in obtaining a house, preferably City-owned, from which 
to operate programs for native people. At that time the Committee 
resolved that the Property and Insurance Office report back on the 
suitable premises available for use by the Society. 

The Committee today considered a Manager's report dated April iS, 
1975 which is on file in the City Clerk's Office and stated in part: 

"The Supervisor of Property & Insurance reports as follows :- 

'All City-owned buildings not in use for civic purposes are 
f\illy occupied and there are at present no premises available. 
Nor is this office aware of any vacancy occurring in the near 
future. The major portion of City-owned buildings under lease of 
or rental agreements are single or multiple dwellings, and as 
a landlord, the City is required to abide by the Landlord and 
Tenant Act, which act permits the giving of notices to vacate 
only under certain conditions.*" 


No representation from the Inter-Tribal Housing and Heritage 
Society - Nasaika Lodge was present, and it was 

RESOLVED 

THAT the above noted City Manager's report dated April 18, 
1975> be received. 


RECOMMENDATION 


4. SEARCH - Grant Request 

The Committee considered a Manager's report dated April l6, 
1975 dealing with the Society for Education Action Research and 
Counselling on Homosexuality, and Gay Bars. 

This report, which is on file in the City Clerk's Office, 
stated in part: 

The Director of Social Planning reports as follows: 

On October 11, 1974, Council considered a grant request fron the 
Gay Information Service. The application was referred to the 
Social Planning Department for a report. On November 28, 1974^ 
the Social Services Committee considered a report from the Director 
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Standing Committee of Council 
on Commionity Services 
May 1, 1975 

Clause #4 continued ; 

of Social Planning recommending no grant. The Coaalttee requested 
that the Director of Social Planning report back to the Committee 
after meeting with representatives of the Health Department, the 
Gay Information Service (GIS) and the Gay Alliance Toward Equality 
(GATE) to work out suitable terms of reference for assisting these 
groups . " 

This meeting was held the following week. At that time, It was 
announced that a new organization with a membership of 250 had been 
formed - The Society for Education Action Research and Counselling 
on Homosexuality (SEARCH) - which had absorbed GIS. One of the 
results of this first meeting was a set of 7 recommendations from 
SEARCH dealing with the licensing and regulation of gay clubs. On 
December 17, 1974, .City Council approved the following motion: 

"THAT Council affirm Its determination that the licensing 
and regulations of all clubs be carried out equitably and 
without discrimination; 

FURTHER that recommendations 1,2,3,4,6 and 7 of SEARCH be 
received and recommendation 5 be deleted; such recommenda- 
tions to be referred to the Director of Social Planning 
for report back." (See attached) 

Since the beginning of this year, the three gay clubs, B.J.'s, 
Playpen and Faces, which were represented by SEARCH, have been 
operating on banquet permits two nights a week and there have been 
no problems. All three clubs have applied for charters under the 
Societies Act and will apply for liquor licenses when the charters 
are granted. Recommendation 2 of the SEARCH report, which was 
received by Council, requested "that the City strongly recommend 
to the Police Department the granting of banquet permits during a 
period of not more than six months to the unlicensed gay clubs 
extant on October 15, 1974". This six month period ends in June 
1975. Prior to this date, the Director of Social Planning will 
report on the situation. 

In subsequent meetings with SEARCH, the grant request for an 
information service and the VD problem were discussed. SEARCH'S / 
objectives as stated in its name are: education, action, research, 
and counselling on homosexuality. By setting up a centre, SEARCH 
hopes to be able to provide services that will help Integrate 
rather than separate the homosexual and society. The centre, 
which would be open Monday to Saturday from lOam to lOpm and Sunday, 
12 - 6pm, would serve as a clearing-house for accurate information 
on homosexuality and would conduct programs directed at a better 
understanding of the homosexual and his problems and adaptations. 
Representatives of the Health, Police, VGH Social Service Departments 
and the UBC School of Social Work agree thaj; social service pro- 
fessionals and their clients could benefit from the education liaison 
and resource services proposed. At present, there is no agency 
to which such professionals can turn when confronted with a serious 
problem involving homosexuality. 

SEARCH proposes that the centre be staffed by a Co-ordlnator and a 
Community Education Worker. The Co-ordinator ' s responsibilities 
would Include: operation of the centre, answering enquiries, main- 
taining a library and arranging for dissemination of information. 
The Community Education Worker would assist the Co-ordinator and 
also would liaise with community and professional groups to arrange 
guest lecturers and educational programs. Both staff would co- 
operate with the Police, Health and Social Planning Departments in 
dealing with such Issues as the licensing of gay clubs and VD problem 
among homosexuals. 

SEARCH is requesting a grant of $17,899 from the City to cover the 
salary of the Community Education Worker, operating costs and pro- 
motion and education for one year. The Vancouver Resource Board 
has approved a grant of $9,435 to cover the salary of the Co-ordinator 
but did not provide any funds for operating costs. SEARCH budget is 
attached in Appendix I. *■ 
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ause #4 continued ; 

le Director of Social Planning recommends that: 

the City approve a grant of $8,424 to SEARCH to pay the salary 
of the Community Education Worker; 

the City pay half the operating costs in the amount of $4,737, 
subject to the condition that the Vancouver Resource Board agree 
to pay the other half; 

SEARCH undertake to raise funds from its membership and other 
sources to meet operating expenses in subsequent years ifcf the 
program continues. 

le Director of Social Planning will make application for 50% cost- 
laring for this program under the Canada Assistance Plan. Should 
ich funding be forthcoming, the net cost to the City .v;ould be 
proximately $^,949.00 

The Comptroller of Budgets advises that, if this report is 
approved, the source of funding will be Contingency Reserve." 

)TE FROM CLERK: The Comptroller of Budgets also advises that if the 

three recommendations outlined above are approved 
the City of Vancouver will disperse only $13,l6l 
with the Vancouver Resources Board dispersing the 
balance of $4,73^ to bring the total to $17,^99. 

Mr. W. Haig of SEARCH advised that this organization represented 
le majority of gay people in the City of Vancouver. Such an organiza- 
.on could provide very valuable services to gay people, such as 
jlping to find employment and accommodation. 

Susan Anderson of the Social Planning Department advised that 
lis Department coiald survey the work being done by SEARCH and out- 
.ne the services being provided. 

The Committee noted that it would be useful to have SEARCH work 
1 conj^lnction with other social service organizations. The Committee 
.so noted that there are illegal gay clubs operating in the City. 

Haig advised that his organization would try to co-operate fully 
.th the City and thus attempt to self-police the gay groups in 
mcouver. 

Following discussion it was 

CCOMMENDED 

THAT the three recommendations outlined in the City Manager's 
report dated April l6, 1975 be approved. 

(Alderman Volrich and Alderman Sweeney are recorded as 
voting against this recommendation. ) 

.FORMATION 

Youth Problems and Programs in the City of Vancouver 

Submitted was a memorandum dated April 29, 1975 from Alderman 
i'iarzari to Alderman Rankin. This memorandum which is attached noted 
that Vancouver City Council on April 1975 » passed the following 
motion: 
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on Community Services 
May 1, 1975 

Clause #5 continued ; 

"THAT the Social Planning Department be instructed to 
organize a meeting of the Standing Committee of Council 
on Community Services with the School Board, Park Board, 
Police Department and youth agencies on youth problems 
and the funding of youth programs throughout the City." 

The memorandum went on to outline Departments and organiza- 
tions involved and the nature of the problem. 

Following discussion it was 

RESOLVED 

A. THAT the report be received and the process outlined 
therein be approved. 

B. THAT this matter be discussed at a meeting in approximately 
two week's time with representatives of the School Board, 
Park Board, Police Department and youth agencies in order 
to get a firm commitment that these groups will actively 
get involved with this process. 


FOR ADOPTiOrj SE; PAGE(S) '"....1'^'^ 


The meeting adjourned at approximately 4:53 p.m 



STANDING COMMITTEE OF COUNCIL 
ON FINANCE & ADMINISTRATION 


PART REPORT TO COUNCIL 



May 8, 1975 


A meeting of the Standing Committee of Council on Finance and 
Administration was held on Thursday, May 8, 1975, at 1:30 p.m., in 
the No. 2 Committee Room, third floor. City Hall. 


PRESENT: Alderman Volrich (Chairman) 
Alderman Bowers 
Alderman Marzari 

ABSENT : Alderman Kennedy 
Alderman Sweeney 

COMMITTEE 

CLERK: G. Barden 


RECOMMENDATION 

1. 1976-80 Five Year Plan Plebiscite (s) 

On February 11, 1975, the Council adopted the following 
recommendation of the Finance Committee: 

"THAT the Plan be presented in such manner that citizens 
will have the opportunity of approving or disapproving 
portions of the plan and, to this end, that the Director 
of Finance and the City Clerk report to the Committee on 
how best the plan may be presented in component parts." 

and instructed the Committee consider further the date for 
submission of the plebiscite (s ) . As the form of ballot is mainly 
an electoral matter the views of the City Clerk are submitted 
herewith and subscribed to by the Director of Finance and the 
Director of Legal Services. 

The Committee had for consideration a memorandum from the 
City Clerk dated May 5, 1975, outlining three ballot forms as follows 

"I . One Ballot - one question 

One ballot - on which would be one Five Year Plan question, 
all inclusive in amount and details, on which the voters 
can place an "X" opposite their choice of 'Yes' or 'No'. 

II. One Ballot - several questions 

One ballot - on which there would be placed several 
questions in one of the following 2 ways: 

(For example only, assume 3 questions) 


(a) 


Questions a, b and c each identified on the 
ballot separately and distincly in accordance 
with Section 245. 


(b) 


Questions on a compound basis i.e. question 
a then question b; to include question a and 
question c; to include questions a and b. 


NOT RECOMMENDED BECAUSE: 


(i) The ballot would be quite large and encumbered 
with much detail; 


(ii) Multiple choice ballots can cause confusion for 
the voters; 


cont ' d. 


.JUL 2 8 1970 

Regular Council, July 28, 1970 

BOARD OF ADMINISTRATION AND OTHER REPORTS (Cont'd. ) 

D. Street Closure re Meeting of Vancouver 
Tenants' Council and Downtown Tenants' 
Association 


The Board of Administration under date of July 24, 1970, sub- 
mitted a report of the City Engineer in respect of request of 
the Vancouver Tenants' Council and the Downtown Tenants' 
Association for permission to close the intersection of Alexander 
Street, Powell Street, Carrall Street and Water Street, to permit 
the holding of a street meeting. 

MOVED by Aid. Adams, 

THAT this request be not approved. 

- CARRIED 


Visit of Mrs. Has tie. 
Alderman, Rutherglen, Scotland 

His Worship the Mayor introduced Mrs. Hastie, an Alderman 
from the Burgh of Rutherglen, who is visiting the City and invited 
her, along with her brother, to join the Council at the afternoon 
recess . 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Adams, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

BY-LAWS 

1. BY-LAW TO AMEND BY-LAW NO. 2952, 
BEING THE PARKING METER BY-LAW 

MOVED by Aid. Linnell, 
SECONDED by Aid. Broome, 

THAT leave be given to introduce a By-law to amend By-law 
No. 2952, being the Parking Meter By-law, and the By-law be read 
a first time. 

- CARRIED 

MOVED by Aid. Linnell, 
SECONDED by Aid. Broome, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Linnell, 
SECONDED by Aid. Broome, 

THAT Council do resolve itself into Committee of the Whole to 
consider and report on the By-law, His Worship the Mayor in the 
Chair. 

- CARRIED 
. . . Cont'd. 
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Finance & Administration, May 8, 1975 


Clause No. 1 continued 


(iii) The multiple choice system complicates the 
counting arrangement; 

(iv) Will increase the rejected ballot situation as 
rejection of any one question on the ballot 
would cause rejection of the entire ballot; 

(v) The multiple choice ballot could cause a 
high percentage of blank ballots. 


III. Several Ballots - several questions 

Several ballots - as many ballots as there are questions 
to be asked; in other words each Five Year Plan question 
be submitted and voted on separately. 


- this is the most direct and simplest way to obtain 
the opinion of the voters, when choices given. 

- it is the simplest balloting system for recording 
results . 

- rejected ballots apply only to the particular 
ballot in question. 

- blanks should be less. 


A) that the Five Year Plan submission, if it includes 
several questions, be submitted to the electors under 
Section 245 of the Charter on the basis of a separate 
ballot for each question. 

B) that the date of this particular election be set as 
Wednesday, November 5, 19 75." 

During discussion, it was noted that local Municipal 


elections will be held on November 15th, and could have some effect 
on the Five Year Plan publicity. The Engineering Department advised 
they have been working on the assumption that the plebiscite (s ) 
would be held in early October and if it is moved to November, their 
Court of Revisions will not get handled until next year. 


The City Clerk advised of the reasons why the November 5th 


date was recommended and in the main, it dealt with the time required 
in order to complete the printing of the interim Voters' List and 
prepare for this election. He stated a further check could be mad"e~tv 
see if the list could be completed in time for an early October 
plebiscite (s) . 

After further discussion, it was 
RECOMMENDED 

(a) That the Five Year Plan submission, if it includes several 
questions, be submitted to the electors under Section 245 
of the Charter on the basis of a separate ballot for each 
question; 

(b) That the City Clerk and the Director of Finance be requested 
to further consider the possibility of a plebiscite (s ) being 
held in early October and report back to the Committee. 


The report 


recommended as follows: 


FOR ADOPTION SEE PAGE(S) 
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CITY OF VANCOUVER 
SPECIAL COUNCIL - MAY 15, 1975 
PUBLIC HEARING 


A Special meeting of the Council of the City of Vancouver 
was held in the Council Chamber on Thursday, May 15, 1975, at 
7:30 p.m., for the purpose of holding a Public Hearing to amend 
the Zoning and Development By-law. 


PRESENT : Mayor Phillips 

Aldermen Bird, Boyce , Cowie , 

Harcourt , Kennedy, Rankin, 
and Sweeney 

ABSENT: Aldermen Bowers, Marzari and Volrich 


CLERK TO THE COUNCIL: M. Kinsella 


MOVED by Aid. Sweeney, 
SECONDED by Aid. Boyce, 

THAT this Council do resolve itself into Committee of the 
Whole, Mayor Phillips in the Chair, to consider proposed amendments 
to the Zoning and Development By-law. 

- CARRIED UNANIMOUSLY 


1. Antoinnette Lodge 

An application was received from Jonathan Yardley, Architect, 
to re zone Lots 25 - 28; Block 53; D.L. 196; 500 Block East Cordova, 

From: M-2 Industrial District 

To: CD-I Comprehensive Development District 

The application was approved by the Director of Planning with 
the CD-I By-law restricting the development as follows:' 

1. Uses ; (a) Hostel, containing 6 sleeping units 

and 72 units with washroom and cooking 
facilities 

(b) Customary accessory uses 

F.S.R. ; not to exceed 2,0. In computing the 
floor space ratio, the floor area of 
the building shall be measured, on all 
floors, from the outer limits of the 
building (excluding balconies not to 
exceed 8% of the total floor area) 

Height ; not to exceed 4 storeys plus a basement 
nor 48 feet above the average building 
grade on East Cordova as established by 
the City Engineer 

And subject to the following: 

2. That the detailed scheme of development be first 
approved by the Director of Planning after having 
advice from the Urban Design Panel and the 
Development Permit Advisory Committee having 
particular regard to overall design, suitable 
treatment of open spaces, landscaping and adequate 
provision for suitable service areas. 
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Antoinnette Lodge (Cont'd) 


The Vancouver City Planning Commission approved the application 
except that the Floor Space Ratio shall not exceed 2.25. 

The Applicant, Mr. Yardley, advised Council that it is now 
proposed to construct 78 units with washroom and cooking facilities 
and delete the sleeping units. He further stated that it would 
not be possible to provide this amount of accommodation 
if the Floor Space Ratio were less than 2.25. The restriction to 
a Floor Space Ratio of 2.0 would in fact make the development 
uneconomic . 

Mr. Ney, property owner in the area suggested that this 
development would have been more properly located adjacent to 
Oppenheimer Park. He also stated that apparently construction 
had already started on this site. 

The Mayor suggested that Mr. Ney get in touch with the 
Planning Department to discuss future rezoning plans for the area. 

Mr. M. Geller, Central Mortgage and Housing Corporation, 
assured Council that construction has not already commenced at 
this site prior to approval of the rezoning application. 

Miss K. ' Shaughnessy , member of the citizen participating 
group working with the architect on this project addressed Council 
in support of the proposal. 

Mr. V. Black, Administrator of Western Marine Supply pointed 
out that his company uses the lane directly behind the project for 
loading and unloading and suggested this might cause problems for 
the residents. 

The Mayor called for further persons interested; there being 
none, it was, 

MOVED by Aid. Harcourt, 

THAT the application be approved with the CD-I By-law 
restricting development as follows: 


1. Uses ; (a) Hostel , containing 7 8 units with washroom 

and cooking facilities 

(b) Customary accessory uses 

F. S. R. ; not to exceed 2.25. In computing the 

floor space ratio, the floor area of 
the building shall be measured, on all 
floors, from the outer limits of the 
building (excluding balconies not to 
exceed 8% of the total floor area) 

Height ; not to exceed 4 storeys plus a basement 

nor 4 8 feet above the average building 
grade on East Cordova as established by 
the City Engineer 

And subject to the following: 


2. That the detailed scheme of development be first 
approved by the Director of Planning after having 
advice from the Urban Design Panel and the Development 
Permit Advisory Committee having particular regard 
to overall design, suitable treatment of open spaces, 
landscaping and adequate provision for suitable service 
areas . 


Cent ' d . 
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2. Southeast Corner of Cassiar and Adanac Streets 

Lot A of NE^ Section 26, and the Vih of NEh Section 
27, T.H.S.L., Plan 100 and the balance of UEh Section 
26, T.H.S.L., Plan 12251; plus the abutting 40 foot 
road allowance 


An application was received from the Director of Planning 
to rezone. 

From: RS-1 One Family Dwelling District 

To: CD-I Comprehensive Development District 


The application was approved by the Director of Planning, 
with the CD-I By-law restricting the development as follows: 


1 . Uses 

(a) apartment buildings; 

(b) townhouses ; 

(c) duplexes and semi-detached dwellings; 

(d) one-family dwellings; 

(e) retail store catering to the day-to-day 
needs of residents of the local neighbourhood, 
gross floor area not to exceed 4,000 square 
feet ; 

(f) day care centre; 

(g) local area activity centre, gross floor 
area not to exceed 6,500 square feet; 

(h) elementary school; 

(i) buildings or uses customarily ancillary 
to the above uses; 

subject to such conditions as Council may by resolution 
prescribe . 


F.S.R. 

The floor space ratio shall not exceed 0.75. In 
computing the floor space ratio, all floors, whether 
earth floors or otherwise (with ceilings of more than 
four feet in height) of all buildings shall be included, 
both above and below ground, and measured to the extreme 
outer limits of the buildings. 

Density 

The number of dwelling units shall not exceed 25 units 
per acre. 

Height 

(a) The height of one-family *nd two-faad-ly 
dwellings shall not exceed two storeys 
plus cellar* 

(b) The height of the existing building is 
not to exceed two storeys plus basement 
and attic. 

(c) A maximum of one-third of the dwelling 
units will be permitted in three-stofey 
structures • 

Site Coverage 

Site coverage, including buildings, vehicular 
areas and parking, is not to exceed 40 per cent. 

Parking 

For family housing^ one and one-half parking 
spaces per unit are required. For senior 
citizens' housing financed or eligible for 
assistance under the Elderly Citizens' Housing 
Assistance Act« one parking aptLce per six 
units is reqiiir«d« 
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Clause No. 2 Continued: 


and subject to the following: 

2. THAT the detailed scheme of development be approved 
by the Director of Planning after having advice 
from the Urban Design Panel having particular regard 
to overall design, provision of suitable open spaces, 
landscaping, and suitable motor vehicle ingress and 
egress . 

The application was approved by the Vancouver City Planning 
Commission. 

The Mayor called for interest from the audience; there 
being no speakers, it was, 

MOVED by Aid. Harcourt, 

THAT the foregoing application be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Sweeney, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Sweeney, 

THAT the report of the Committee of the Whole be adopted, 
and the Director of Legal Services be instructed to prepare and 
bring in the necessary amendments to the Zoning and Development 
By-law. 

- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 8:00 p.m. 

The foregoing are minutes of the Special Council Meeting 
(Public Hearing) of May 15, 1975, adopted on May 27, 1975. 



CITY CLERK 


CITY OF VANCOUVER 

REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver was 
held on Tuesday, May 27, lOT^i, in tho Council Chamber, comnicnc i ng 
at 2.00 p.m. 

PRESENT: Mayor Phillips 

Aldermen Bird, Bowers, Boyce , Cowie, 
Harcourt, Kennedy, Marzari, 
Rankin, Sweeney and Volrich. 

CLERK TO THE COUNCIL: R. Henry. 


PRAYER 

The proceedings in the Council Chamber were opened with prayer. 


A CKNOWLEDGMENT 

The Mayor acknowledged the presence in the Council Chamber of 
students from the Bridge River Elementary School, Shalath, B.C., under 
the direction of their Principal, Mr. K.A. Hood. 


'IN CAMERA' MEETING 

The Council was advised that there were two matters to be 
considered 'In Camera' later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Bird 
SECONDED by Aid. Sweeney 

THAT the Minutes of the Regular Council Meeting of May 13, 1975, 
with the exception of the 'In Camera' portion, together with the 
Minutes of the Special Council Meeting (Public Hearing) of May 15, 
1975, be adopted. 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Harcourt 
SECONDED by Aid. Volrich 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 


DELEGATIONS AND UNFINISHED BUSINESS 

Point Grey Road Property Acquisition 
- 3623 Cameron Avenue. 


At its meeting on May 6, 1975 Council deferred consideration of 
a clause in the Manager's report (Building and Planning Matters) 
dated May 2, 1975, concerning Point Grey Road Property at 3623 
Cameron Avenue, pending the hearing of a delegation on the subject. 

Mr. Ehrenholz, representing the owner, addressed the Council 
speaking in support of a Development Permit application to construct 
a grade level wood deck which would extend from the rear of the 
building and out over the existing seawall. The City officials 
recommended that the Development Permit application be refused. 

Cont'd. 


Regular Council, May 27, 1975 

DELEGATIONS AND UNFINISHED BUSINESS (Cont'd) 

Point Grey Road Property Acquisition 
- 3623 Cameron Avenue. (Cont'd) 


Mr. Ehrenholz filed with Council a letter from Miss Morrison, 
a neighbour adjacent and to the west of 3623 Cameron Avenue, 
advising that she had no objection to the deck being constructed. 
A map and photographs were displayed to the Council Members. 

MOVED by Aid. Bird 

THAT the matter of retaining walls and overhanging decks in 
this area be referred to the Standing Committee on Planning and 
Development for report, and Development Permit No. 69584 in respect 
of 3623 Cameron Avenue be not granted at this time. 

- CARRIED UNANIMOUSLY 


. 2 


Development of Harbour Park 

Council, on May 6, 1975, when considering a memorandum and 
recommendations from the Mayor on the matter of development of 
Harbour Park, approved one of the recommendations of the Mayor, 
after amendment, regarding the proposal call for the 3.4 acres 
of freehold property owned by the City in this location. The 
Council at that time deferred the other recommendations of the 
Mayor pending the hearing of a delegation from the "Save the Entrance 
to Stanley Park" Committee. 

Pursuant thereto, Mrs Iredale, representing the Committee, 
addressed the Council and filed a brief proposing that the area 
be utilized in connection with the forthcoming U.N. Conference 
to be held in 1976, and in this regard the City approach the 
Federal Government to consider funding the money necessary for the 
City to retain the site at no expense to the local taxpayers. 

Mrs.Clyne and Mrs. McKechnie also addressed Council in support 
of the "Save the Entrance to Stanley Park" Committee's submission. 

The Mayor advised that he had several times discussed with the 
Hon. Ron Basford the matter of funds being made available for the 
property, but had been unsuccessful. 

The Director of Planning advised the Council generally on the 
contents of the proposal call and indicated that it is possible that 
proposals received could be submitted to Council by October of this 
year . 

MOVED by Aid. Harcourt 

THAT the recommendations of the Mayor, as contained in his memo- 
randum of April 28, 1975, be approved, after amendment to read as 
follows : 

THAT the Director of Planning create an Advisory 
Committee, subject to Council's approval , to make 
recommendations to Council when the proposal calls 
are received. 


(Underlining denotes 
amendment) 
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DF: I, KG AT IONS AND UNFENISHED BUSINESS (Cont'd) 
Development of Harbour Park (Cont'd) 

THAT the City commit $1 million, from the proceeds 
of the sale of the 3.4 acres, for Park development, 
that development to be undertaken as soon as possible. 

THAT the Director of Planning advertise nationally 
and issue the proposal call in connection with 
this City-owned property. 

- CARRIED 

(Aid. Boyce and Kennedy opposed) 

MOVED by Aid. Boyce 

THAT a Committee be appointed by the Mayor to discuss again 
with the Federal Government the availability of Federal funding 
for the 3.4 acres in question. 

- CARRIED UNANIMOUSLY 


Grant Requests - Appeals . 

Council, on May 13, 1975, deferred consideration of clauses 
1 and 2 of the report of the Joint Meeting of Community Services 
and Finance and Administration dated May 1, 1975, pending appeals 
from Neighbourhood Services Association and Family Service Centres. 

Neighbourhood Services Association . 

Mr. Hugh Smith, representing Neighbourhood Services Association 
filed a brief in which the organization asked for the full amount 
of its original request of $120,000. The brief referred to the 
services provided by the Association. 

MOVED by Aid . Bowers 

THAT a total grant for 1975 of $80,000, be allocated between 
the three Neighbourhood Houses at the discretion of the Neighbour- 
hood Services Association Board of Governors, subject to the usual 
C.A.P. cost-sharing: 

FURTHER THAT the funds be allocated from Contingency 
Reserve . 

- (carried) 

MOVED by Aid. Marzari (in amendment) 

THAT the figure of $80,000 in the foregoing motion of Alderman 
Bowers be struck and the figure of $100,000 be inserted in lieu 
thereof . 

(Aid. Bowers, Boyce, Kennedy, - LOST NOT HAVING THE 

Sweeney & Volrich opposed) REQUIRED MAJORITY 

The amendment having lost, the motion by Alderman Bowers was 
put and CARRIED UNANIMOUSLY AND BY THE REQUIRED MAJORITY. 

Family Service Centres 

Mr. Pegg, representing Family Service Centres of Greater Vancouver 
addressed the Council and filed a brief in support of an additional 
amount of $16,000 to be applied towards "Learning for Family Living" 
programme . 
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DELEGATIONS AND UNFINISHED BUSINESS (Cont'd) 


Grant Requests - Appeals 
Family Service Centres ( Con t ' d ) 

MOVED by Aid. Harcourt 

THAT a total grant to the Family Service Centres of Greater 
Vancouver be approved in the amount of $32,100 to fund local area 
programme staff as described in the Committee's report. 

FURTHER THAT the City be invoiced quarterly by Family Service 
Centres for these services . 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 

MOVED by Aid. Harcourt 

THAT an additional grant to Family Service Centres in the amount 
of $26,160 for family life education, be approved in accordance with 
the conditions detailed in the Committee's report: 

FURTHER THAT City Council support the application of Family 
Service Centres to the Community Resources Board and the Vancouver 
Resources Board for financing of local area program staff in 1976. 

- LOST - NOT HAVING 
(Aid. Bird, Bowers, Kennedy RECEIVED THE 

and Volrich opposed.) REQUIRED MAJORITY. 


MOVED by Aid. Bowers (in amendment) 

THAT the figure of $26,160, contained in the foregoing motion by 
Alderman Harcourt be struck and the net figure of $10,000 be inserted 
in lieu thereof . 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED MAJORITY 

For convenience the motion by Alderman Harcourt was put 
first and was LOST: 

The motion by Alderman Bowers was then put and CARRIED UNANIMOUSLY. 
DELEGATION AND CITY MANAGER'S REPORT 

Combined Through Bus Route 27: 
S/E Vancouver to Kootenay Loop. 
(Manager's Report 'B' May 21, 1975 ) 

Under date of May 21, 1975 the City Manager submitted the following 
report of the City Engineer on the matter of a Combined Through Bus 
Route from South East Vancouver to Kootenay Loop: 

"On May 30, 1975, the Bureau of Transit vill introduce improved bus 
services of a minor scale in south-east Vancouver. Presently, the No. 21 
Kerr bus route and the No. 27 Rupert bus route are separate sei^cea 
terminating in Joyce Loop. These bus routes will be combined as a through- 
route service, resulting in a continuous bus route from south-east Vancouver 
to the P.N.E., area thereby, by-passing the lay-over requirement in the Joyce 
Loop. The new route will be known as the No. 27 Rupert route (see attached 
plan) . 

This situation will result in a better peak hour service for bus 
patrons of the Kerr service, since the frequency in the peak hour is 
increasing from 15 minutes to 10 minutes. This change will reduce the 
number of buses using the Joyce Loop because lay-overs for this service 
have been eliminated in the loop, and because the stop for southbound 
patrons have been relocated from the loop to the west side of Joyce Street. 
As a result, the back-up problem experienced at the loop with buses blocking 
the sidewalk, a source of complaints in the past, should be eliminated. 

The new bus stop for southbound buses will be on Joyce Street far-side 
of Kingsway. A bus shelter is planned for this location. As in the past, 
the Joyce Loop will be used as the stop for northbound buses in this general 
area. 

The City Engineer recommends that a bus stop be approved for the new No. 
27 Rupert service on the west side of Joyce Street at idngsway." 
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DELEGATIONS AND CITY MANAGER'S REPORT (Cont'd) 

Combined Through Bus Route 27; 
S.E.Vancouver to Kootenay Loop (Cont'd) 

With the permission of Council Mrs-E. Nichols and other repres- 
entatives addressed Council objecting to the south-bound bus stopping 
on Joyce Street across from the Loop. Reference was also made to a 
letter received by the Group some time ago from the Bureau of Transit, 
suggesting discussion would take place before the service would be 
implemented . 

MOVED by Aid. Rankin 

THAT this matter be referred to the Official Traffic Commission 
for discussion with representatives from the Bureau of Transit and 
the delegation heard this day, and in the meantime the proposed bus 
stop on the west side of Joyce Street at Kingsway not be installed. 

- CARRIED UNANIMOUSLY 

COMMUNICATIONS OR PETITIONS 
Jericho - Demolition of Buildings 49, 32 and 25 

The Chairman of the park Board addressed Council speaking in 
support of the following letter dated May 27, 1975, which was circ- 
ulated to Council Members. 

Board menfcers received copies of a memo dated May 26th 
prepared by the Siperintendent , advising that denoliticai 
of biiildings 49, 32 and 25 on the City owned portion of 
the former Defense lands has been stopped by a group of 
protestors preventing the Board's demolition contractors 
fnxn gaining access to the site since Friday, May 23rd. 

The Siperintendent reported that as the Police will not 
retiDve the illegal protestors, the Corporation Counsel 
has advised that the Board should reqxiest City Comcil 
to pass a resolution authorizing the Corporation Counsel 
to seek a court injunction to have the protestors removed. 

It was moved by Coninissioner DiHovilin, seconded by 
ConraLssioner Keefer, 

RESOLVED: That the Board request City Council to 
pass a resolution authorizing the 
Director of Legal Services to seek a 
court injunction to enjoin die 
protestors from continuing to obstruct 
the performance of the work authorized 
to be done at Jericho Paik. 

- Carried. 

MOVED by Aid. Volrich 

THAT the Director of Legal Services be authorized to commence 
civil action in the Supreme Court of British Columbia in the matter 
of the City and the Board of Parks and Recreation to obtain an order 
restraining persons known or unknown from interfering with the 
lawful exercise of the rights of the City and the Park Board in the 
lands known as Jericho Park and to institute any interlocutory 
proceedings in connection therewith which may be required. 

- CARRIED 

(Alderman Rankin and Sweeney opposed) 


Cont 'd 
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BY-LAWS (Cont'd. ) 

BY-LAW TO AMEND BY-LAW NO. 29 52, 

BEING THE PARKING METER BY-LAW (Cont'd. ) 

MOVED by Aid. Linnell, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Linnell, 
SECONDED by Aid. Broome, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Linnell, 
SECONDED by Aid. Broome, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal. 

,rr,^. T, -1 • J ^v- J- \ - CARRIED 

(The By-law received three readings) 


MOTIONS 

Major Rezoning Applications 
and Sociological Implications 

On July 21, 1970, Notice was given of the following motion 
by Alderman Linnell, seconded this day by Alderman Phillips: 

MOVED by Aid. Linnell, 
SECONDED by Aid. Phillips, 

THAT the Social Planning Department be asked to report on 
major rezoning applications as to the sociological implications. 

(Referred) 

MOVED by Aid. Adams, 
SECONDED by Aid. Sweeney, 

THAT this motion be referred to the Standing Committee on 
Planning and Development. 

- CARRIED 


ENQUIRIES AND OTHER MATTERS 

Alderman Sweeney - referred to communication from the 

Carport, 3543 Point Grey Road owners of 3543 Point Grey Road with 

respect to instructions from the 
City to remove carport erected at 
the front of the property. 

In view of the particular situation 
of properties on the north side of 
Point Grey Road, exposed directly to the 
waterfront. Alderman Sweeney requested 
this communication be directed to the 
Board of Administration to investigate 
the complaint and application of these 
types of regulations to similar 
properties in the area. 


His Worship so directed. 
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COMMUNICATIONS OR PETITIONS (Cont'd) 


Jericho - Demolition of Buildings 49, 32 and 25 ( Cont ' d ) 

MOVED by Aid. Volrich 

THAT WHEREAS the City and the Board of Parks and Recreation have 
instructed the Director of Legal Services to commence an action in 
the Supreme Court of British Columbia relating to the lands known as 
Jericho Lands; 

AND WHEREAS the City and the Board of Parks and Recreation have 
instructed the Director of Legal Services to apply for an interlocu- 
tory injunction in the proposed action to restrain persons known or 
unknown from harassing, hindering, trespassing, obstructing and/or 
interfering with the proposed plaintiffs, their agents, servants, 
employees, contractors and others in the conduct of their operations 
and activities, in, on or about the Jericho Lands; 

AND WHEREAS in order to obtain an interlocutory injunction as 
set forth above it is necessary for the City of Vancouver to give 
its undertaking to abide by any Order the Supreme Court of British 
Columbia may make as to damages should the Court be of the opinion 
the proposed defendants or any of them have suffered damages as a 
result of the order of the Court; 

THEREFORE BE IT RESOLVED THAT the City of Vancouver hereby 
undertakes to abide by any Order the Supreme Court of British 
Columbia may make as to damages, should the said Court hereafter 
be of the opinion that the proposed defendants in the action or 
any of them shall have suffered any damages by reason of the Court 
granting an interlocutory injunction in the said action. 


City's Share of Costs to Appeal 
Decision of B.C. Court of Appeal . 

Under date of May 12, 1975, the Executive Director of the Union 
of British Columbia Municipalities submitted the following letter 
to Council: 

■< In 1972 and 1973, the City of White Rock, together with its Building 
Inspector, a contractor and the owner of a building were involved in 
litigation in the Supreme Court of British Columbia concerning liability 
caused by the collapse of a building. The Court held the Building 
Inspector liable and a Judgement of $7500.00 was entered against him. The 
importance of the Decision was of immediate concern to municipalities, 
regional districts and their employees, in that it altered the previous 
long-standing law that municipalities wgre generally not liable for non- 
feasance or omissions to carry out their duties or to enforce their 
by-laws. 

The matter was discussed during the 1973 UBCM Annual Convention and a 
resolution endorsed on that occasion in which the delegates accepted a 
special assessment not exceeding one (1) cent per capita for the purposes 
of financing appeals against the Supreme Court of British Columbia Decision. 


- CARRIED 


(Aid . 


Rankin and Sweeney opposed) 


The Council recessed at 4.10 p.m. and following 
an 'In Camera' meeting in the Mayor's office, 
reconvened in Open Council in the Council Chamber 
at approximately 4.30 p.m. 


COMMUNICATIONS OR PETITIONS (Cont'd) 


Cont 
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('OMMUN I CAT I ONS PI ','1' I '1' 1 ONS ( Con I ' d ) 

City's Share of Costs to Appeal 

Decision of B.C. Court of Appeal . ( Cont ' d ) 

You will be aware that the UBCM then financed an appeal to the British 
Columbia Court of Appeal, which, upon the case being heard, unanim6usly 
reversed the lower Court's Decision. 

Although the Decision of the Court of Appeal was delivered in November, 
1974, there has since been considerable discussion with the Solicitors 
who prepared the case in an attempt to tax the resulting costs against 
the Respondents. Unfortunately we have been informed that as the 
Respondents no longer reside in the Province and their whereabouts are 
unknown there is little possibility that the registration of the Judgement 
in the Land Registry offices in Vancouver and New Westminster will have any 
effect, as the Respondents no longer own any property in B.C. 

In the result, the UBCM Executive has instructed that the costs incurred 
by the UBCM in financing the case to the Court of Appeal should now be 
assessed to all UBCM members, in accordance with the Resolution approved 
by the 1973 UBCM Convention. 

The total costs incurred by the UBCM, and since paid, amounted to 
$13,785.00 or a per capita cost of 0.639t. A special assessment in this 
amount, based on the 1971 Federal Census population figures as adjusted 
and certified by the Department of Municipal Affairs is attached, and we 
trust that it will receive your approval. " 

MOVED by Aid. Volrich 

THAT the special assessment of $2,723.78 as submitted by the 
Union of British Columbia Municipalities, be approved. 

- CARRIED UNANIMOUSLY 


Reply to request for Financial 
Assistance re Additional Police 

Council noted a letter from the Solicitor-General, Warren Allmand, 
dated May 8, 1975, replying to the City's request for Federal 
financial assistance for additional police. Mr. Allmand is of the 
opinion that the method and level of financing Provincial and 
Municipal Police Forces should fall under Provincial and Municipal 
jurisdiction. The present position of the Federal Government, 
therefore, is that it is unable to meet the City's request for 
financial assistance at this time, although Mr. Allmand anticipates 
that the review of the Canadian Government's role in the field of 
police services in Canada, undertaken by the Ministry of the Solicitor- 
General, will be particularly helpful in this context. 

MOVED by Aid. Volrich 

THAT the above-mentioned letter from the Solicitor-General be 
received . 

- CARRIED UNANIMOUSLY 


Regular Council, May 21, 1975 


COMMUNICATIONS OR PETITIONS (Cont'd) 

Multicultural Association of B.C. 

Under date of May 26, 1975, the Mayor submitted the following 
memorandum on the matter of the Multicultural Association's proposed 
use of Hodson Manor. 

The Provincial Government is presently considering a joint 
grant request from the City of Vancouver and the Multicul- 
tural Association of British Columbia. The Multicultural 
Association has applied for use of Hodson Manor. 

The City of Vancouver is requesting a $100,000 grant from the 
Community Recreational Facilities Fund. The Vancouver East 
Cultural Centre recently received assistance from this fund. 
It would appear that this project will also stand a good chance 
of obtaining support. 

As a part of the grant application certified evidence that 
the 2/3 funding not covered by the grant is secured.' In this 
regard, a letter was sent March 26, 1975 from this office 
to the Secretary of State, requesting $100,000 from the Fed- 
eral Government to assist with the renovations to Hodson 
Manor — although a follow-up letter was sent April 23, 1975, 
to date, no reply has been received. 

In view of the requirements of certified evidence, I would 
suggest that Council resolve that in the event that the Fed- 
eral Government does not contribute to this venture, then the 
City of Vancouver will provide the remaining funding not 
covered by the Community Recreational Facilities Fund. 

I would also request Council authority to endorse this appli- 
cation on behalf of the City. " 

MOVED by Aid. Volrich 

THAT, as requested by the Mayor, Council endorse this application 
on behalf of the City: 

FURTHER THAT, in the event the Federal Government does not 
contribute to this venture, then the City of Vancouver will provide 
the remaining funding not covered by the Community Recreational 
Facilities Fund. 

- (deferred) 

MOVED by Aid. Harcourt 

THAT this whole matter be deferred to the Council Meeting of 
June 17, 1975, and a report be received from the Multicultural 
Association, Fairview Little People's Society and the Fairview 
Information Centre, together with a report from the City Manager. 

- CARRIED 

(Aid. Bird, Bowers, Boyce and Cowie opposed) 

Five Year Capital Plan for Housing . 

MOVED by Aid . Rankin 

THAT the request of the Downtown Eastside Residents' Association 
to appear before Council as a delegation on the matter of Housing re 
the Five Year Capital Plan be granted. 

- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS 

A . CITY MANAGER ' S 
GENtRAL REPORT 

May 23 , 1975 . 

Works & Utility Matters 
(May 23, 1975) 

The Council considered this report, which contains four clauses 
identified as follows: 

Cl . 1. Closure of a portion Atlantic Street, Parker Street, 
Campbell Avenue, Prior Street and Venables Street 
in the False Creek Park area - adjacent to Blocks 
97, 98, 112 and 113, District Lots 181 and 196, 

Cl . 2, Vehicular access from 6th Avenue between Birch 
and Alder. 

Cl . 3. Level Crossing over C.P.R. Tracks, north of Sixth 

Avenue, west of Heather. 
Cl . 4. Tender No. 57-75-5, Reinforced Concrete Pipe and 

Reinforced Concrete Manhole Sections and Tops. 

The Council took action as follows: 

Closure of a portion of Atlantic Street, 
Parker Street, Campbell Avenue, Prior Street 
and Vfnables Street in the False Creek Park 
area - adjacent to Blocks 97, 98, 112 and 
113, District Lots 181 and 196. 
(Clause 1) 


MOVED by Aid. Harcourt 

THAT the recommendation of the City Manager, contained in this 
clause, be approved. 

- CARRIED UNANIMOUSLY 


Vehicular Access from 6th Avenue 
between Birch and Alder. 
(Clause 2) 


In considering this clause, the Manager advised that he has had 
meetings with Sigurdson Millwork Co., Ltd., because of the problems 
of access to the Company's premises. The Manager also advised that 
the Company may wish to obtain assistance regarding its access . 

MOVED by Aid. Rankin 

THAT the recommendations of the City Manager contained in this 
clause be approved, and the Manager be authorized to discuss further 
the access problems with Sigurdson Millwork Co., Ltd. 

- CARRIED UNANIMOUSLY 

Clauses 3 and 4 . 

MOVED by Aid . Harcourt 

THAT the recommendations of the City Manager contained in clauses 
3 and 4 of this report, be approved. 

- CARRIED UNANIMOUSLY 
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Cl'i'Y MANACI'IK'S AND OTHER REPORTS (Cont'd) 

Building and Planning Matters 
(May 23, 1975) 

The Council considered this report, which contains nine clauses, 
identified as follows: 

Cl. 1. 829 S.E. Marine Drive. 
CI. 2. 3220 East 14th Avenue. 

Cl. 3. 3167 and 3177 Ivanhoe Street, Lots 9 & 10, 

Block 24 & 25, D.L.37. 
Cl. 4. 2905 Adanac Street - Lot 31, Block 82, South Half T.H.S.L, 
Cl. 5. 7737 Main Street - West Side Main Street between 61st 

and 62nd Avenues, Lot 4, Except East 10 feet; Block 

1 and 2 ; D.L.322 . 
Cl . 6. ASPO/CPAC Conference - Display Award. 
Cl . 7. Heritage Building Alteration. 

Cl . 8. Britannia Community Services Centre - Site Subdivision. 
Cl. 9. Demolition of Houses at 831, 837, 843 Hamilton Street. 

The Council took action as follows: 


829 S.E. Marine Drive. 
(Clause 1) 


MOVED by Aid. Volrich 

THAT the recommendation of the Medical Health Officer and the 
Harship Committee, as contained in this clause, be approved and the 
Council resolution of March 11, 1975, be amended accordingly. 

- CARRIED UNANIMOUSLY 


3220 East 14th Avenue 
(Clause 2) 

MOVED by Aid. Bowers 

THAT the recommendation of the Hardship Committee, as contained 
in this clause, be approved and therefore the application be refused, 

- CARRIED UNANIMOUSLY 


Clauses 3, 4 & 5 . 

MOVED by Aid. Volrich 

THAT the recommendations of the City Manager, contained in 
clauses 3, 4 and 5 of this report, be approved. 

- CARRIED UNANIMOUSLY 


ASPO/CPAC Conference - Display Award 
(Clause 6) 

MOVED by Aid. Volrich 

THAT this clause be received for information and the congratulation 
of Council be extended to the Director of Planning and his staff. 

- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Building and Planning Matters 
(May 23, 1975) (Cont'd) 

Heritage Building Alteration 
(Clause 7) 

MOVED by Aid . Cowie 

THAT the recommendation of the City Manager contained in this 
clause, be approved. 

- CARRIED UNANIMOUSLY 


Britannia Community Services Centre - 
Site Subdivision 

(Clause 8) 

MOVED by Aid. Bird 

THAT the recommendation of the City Manager contained in this 
clause, be approved. 

- CARRIED UNANIMOUSLY 


Demolition of Houses at 831, 837, 

843 Hamilton Street. 

(Clause 9) 


MOVED by Aid. Bowers 

THAT Mr. Jack Olar, a Demolition Contractor, be requested to 
appear before Council so that the matter of his business license 
may be considered. 

- CARRIED UNANIMOUSLY 


Finance Matters 
(May 23, 1975) 

The Council considered this report which contains eight clauses, 
identified as follows: 


Cl. 

1. 

Tender Awards . 

Cl. 

2 . 

Removal of Unauthorized Structures, etc. on Streets. 

Cl. 

3 . 

Insurance Brokerage Appointment to the City of Vancouver 

cl. 

4. 

Request for Increased Funding, Vancouver Fire 



Department Band. 

cl. 

5 . 

Self-Serve Gas Stations. 

cl. 

6. 

Advertising - Vancouverama . 

Cl. 

7 . 

The Board of Parks and Recreation Request for Funding 



for Repairs to Stanley Park necessitated by Storm 



Damage caused March 29 & 30, 1975. 

Cl. 

8 . 

Furnishings - Britannia Community Services Centre . 


The Council took action as follows: 

Clauses 1, 2 and 3 . 

MOVED by Aid. Volrich 

THAT Clause 1 be received for information and the recommendations 
of the City Manager contained in clauses 2 and 3, be approved. 

- CARRIED UNANIMOUSLY 


Cont 'd . 


Rogular Council, M.iy Tl , IM/S J2 

CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Finance Matters 
(May 23, 1975) Cont ' d ) 

Request for Increased Funding, 
Vancouver Fire Department Band. 
(Clause 4) 


MOVED by Aid. Volrich 

THAT a grant of $3,500 to the Vancouver Fire Department Band, 
be approved . 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY. 


Self-Serve Gas Stations 
(Clause 5) 


MOVED by Aid. Volrich 

THAT the proposal of the Director of Legal Services as contained 
in this clause respecting a By-law amendment re Self-Serve Gas 
Stations, be approved. 

- CARRIED 

(Aid. Bowers and Marzari opposed) 


Advertising - Vancouverama . 
(Clause 6) 

MOVED by Aid. Volrich 

THAT no action be taken with respect to the Kinsmen Rehabilitation 
Foundation of B.C.'s request re advertising. 

- CARRIED UNANIMOUSLY 


The Board of Parks and Recreation Request 
for Funding for Repairs to Stanley Park 
necessitated by Storm Damage caused on 

March 29 & 30, 1975. 

(Clause 7) 

MOVED by Aid. Bird 

THAT the repairs and clean-up referred to in item 1 (a) , (b) , 
and (c) totalling $7,800 be carried out by the Board of Parks and 
Recreation within their recurring maintenance programme, using 
funding already provided within the Parks Board 1975 Revenue Budget. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers 

THAT the Parks Board be asked to submit a detailed report to 
Council on the cause of damage to this section of the seawall, the 
proposed method of repair, the proposed preventive measures, and the 
total cost involved, to ensure that this same type and extent of 
damage to the seawall does not recur except in extreme storm circum- 
stances (once in 20 years) : 

FURTHER THAT as the nature and cost of the seawall repairs is 
capital in nature, and as there is no capital funding available in 
the current fiscal year, these repairs be scheduled, as necessary, 
in the 1976 fiscal year, within the 1976 supplementary capital 
budget, dependant upon the outcome of the report referred to above ^ 


Cont ' d . 
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CITY MANAc;i:i< ' S AND O'I'llL'IR REPORTS (Cont'd) 

The Board of Parks and Recreation Request 
for Funding for Repairs to Stanley Park 
necessitated by Storm Damage caused on 
March 29 and 30, 1975 (Cont'd) 

AND FURTHER THAT the Parks Board be requested to provide inform- 
ation as to whether there is a need to repair the seawall this year. 

- CARRIED UNANIMOUSLY 


Furnishings - Britannia Community 

Services Centre . 

(Clause 8) 


MOVED by Aid. Marzari 

THAT the recommendation of the 
clause, be approved. 


City Manager contained in this 

- CARRIED UNANIMOUSLY 


property Matters 
(May 23, 1975) 

The Council considered this report which contains five clauses, 
identified as follows: 


Cl . 1. Expropriation for Highway Purposes, Lot 8 Except 

South 9 feet. Block 97. D.L. 181, Situated Venables 

Street, West of Raymur Avenue. 
Cl. 2. Lot 10, Block 36, D.L. 184; Plan 178 - Situated 

North Side of Franklin Between Semlin and Lakewood 

Drives . 

Cl . 3. Preservation of Artifacts. 

Cl. 4. Sale of Portion of Lot 19, Block 18, D.L. 668-670 
N.W. Corner Inverness Street and 37th Avenue. 

Cl . 5. House for Removal - 6291 Frontenac Street, 
LOt 55, Blocks 3 & 4, N.E.% D.L. 339. 


The Council took action as follows: 

Clauses 1-5 inclusive 
MOVED by Aid . Harcourt 

THAT the recommendations of the City Manager contained in 
clauses 1, 2, 3, and 4 be approved and Clause 5 be received for 
information . 

- CARRIED UNANIMOUSLY 


C . Langara : Land Disposal 


The City Manager submitted the following report under date of 
May 21, 1975: 


"The City Manager has received the attached report, dated May 16, 
1975, containing recommendations on matters, requ i r i ng Council 
approval, following rezoning on April 15, 1975. 

The report notes the need for early action on a number of these 
recommendations to allow sales of the land to proceed. 


Cont 'd . 
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CITY MANAGER ' S AND OTHER REPORTS (Cont'd) 


Langara ; Land Disposal . (Cont'd) 


The Director of Planning RECOMMENDS: 

(a) That Council approve the location of sites for housing, pro- 
vincial park and Y.M.C.A. as recommended in Section I of this 
report and shown on the plan attached as Appendix "A." 

(b) That the Director of Planning report further on a final loca- 
tion of the park and Y.M.C.A. sites, following advice from the 
Park Board on a park arrangement acceptable to the Minister . 
of Recreation. 

(c) That Council approve the conditions relating to development of 
the area zoned (CD-I) as set out in Section 4 of this report. 

(d) That Council approve the designation of alternates for the City 
officials on the Selection Panel for the market housing as des- 
cribed in Section 6 of this report. 

(e) That Council approve the payment of the members of the Selection 
Panel from the Architectural Institute of British Columbia and the 
British Columbia Society of Landscape Architects on a per diem 
basis for a period not exceeding three days, at a maximum estimated 
cost of $2,000, with these funds being provided from the proceeds 
from disposal of the land. 

(f) That the provision of paving, curbs, sidewalks, services and street 
lighting as described in Section 7 of this report be a charge 
against the proceeds from disposal of the lands. 

(g) That Council approve the following sale prices for the land and 
conditions relating to sale as described in more detail in Section 
8 of this report: 


The Manager advised that he has received information from the 
City Engineer which indicates that the charges for providing paving, 
curbs, etc. referred to in recommendation (f) above are estimated at 
$410,000 . 

MOVED by Aid. Harcourt 

THAT the foregoing recommendations be approved after amending 
' (f) ' to read as follows: 

"That the provision of paving, curbs, sidewalks, services 
and street lighting, as described in section 7 of this 
report, be charged on a normal local improvement basis." 


$ 


(i) Senior Citizens' Housing (2 acres) 
(ii) Co-operative Housing (5? acres) 
(iii) Market Housing (7? acres) 


500,000 
I ,364,000 
2,250,000 


The City Manager RECOMMENDS approval of the recommendations of the 
Director of Planning. " 


(Aid. Boyce, Kennedy and Sweeney opposed) 


- CARRIED 
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MANAGER'S AND OTHER REPORTS (cont'd) 


I . Report of Standing Committee on 
Housing and Environment 
(May 8, 1975) 

The Council considered this report which contains six clauses, 
identified as follows: 


Cl . 4. Chinatown Development Association Housing Projects. 
Cl . 5. Fire By-law Appeals. 
Cl . 6. Correspondence. 

The Council took action as follows: 

Pioneer Park 
(Clause 1) 

MOVED by Aid. Rankin 

THAT the recommendations of the Committee contained in this 
Clause be approved. 


Housing Conversion Study 
(Clause 2) 

In considering this Clause Alderman Harcourt advised that the 
Planning Department recommended that it does not now wish to hold 
a plebiscite in the Hastings East area at this time. The 
Alderman requested that the recommendation of the Committee be 
amended accordingly. 

Alderman Volrich enquired respecting the previous recommenda- 
tionsmade by the Committee last year on this topic, particularly 
the scope of the plebiscite and also the percentage of approval 
required by the property owners. After further consideration, it 
was 

MOVED by Aid. Cowie 

THAT this Clause be referred back tothe Committee for 
further review and matter again be considered by Council on 
June 17, 1975. 


City Owned Land Bounded by Jericho Park, Point Grey Road, 
Wallace Street and Second Avenue (Clause 3) 

In considering this Clause it was noted that the Committee had 
resolved that a decision on the report be deferred until the new 
Housing Director arrived. The Council was of the opinion that a 
decision should be made at this time on the disposition of the property. 

MOVED by Aid. Harcourt 

THAT Council designate Lots 1 to 4 and 7 to 10, East Part, 
D.L. 44S for family housing, to be developed at a maximum floor 
space ratio of .75 and a density of I8 to 25 units per acre, 
depending on the size of the units that are developed. 

FURTHER THAT Recommendation (3) of the Director of Planning 
contained in this Clause be deferred until the new Housing Director 
commences his duties. 


Cl. 1. 
cl . 2 . 
cl . 3 . 


Pioneer Park. 

Housing Conversion Study. 

City Owned Land Bounded by Jericho Park, Point Grey 
Road, Wallace Street and Second Avenue. 


- CARRIED UNANIMOUSLY 


- CARRIED UNANIMOUSLY 


- CARRIED UNANIMOUSLY 
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ENQUIRIES AND OTHER MATTERS (Cont'd. ) 

Alderman Wilson - referred to the recent confrontation 

Confrontation with between Russian fishing trawlers and 

Russian Fishing Trawlers a Canadian fishing vessel. The Alderman 

requested His Worship the Mayor write 
an appropriate letter on behalf of the 
Council commending the Minister of 
Fisheries for his stand, as recently 
stated, in matters of this kind to 
protect Canadian vessels. 

His Worship agreed to forward an 
appropriate letter. 


Alderman Bird - referred to the central heating system 

Central Heating System in the downtown area and the steam which 

is ejected at various points out of the 
City streets. The Alderman requested 
information on preventing this situation 
continuing. 

His Worship referred the matter to the 
Board of Administration. 


Alderman Broome - 
Myer Franks Barrel 
Company: Dumping of Oil 


requested a communica 
President of the Soci 
and Environmental Con 
12, 1970, be referred 
Administration to obt 
respecting contaminat 
by dumping of oil by 
Barrel Company, as cl 
Organization. 


tion from the 
ety for Pollution 
trol, dated May 

to the Board of 
ain a report 
ion of False Creek 
the Myer Franks 
aimed by the SPEC 


His Worship so directed. 


Alderman Hardwick - 
Commercial Zoning Study 


requested the Director of Planning be 
asked to submit a progress report in 
the matter of study of commercial 
zoning areas in the City. 


His Worship so directed. 


NOTICE OF MOTION 

Notices of Motion were received as follows and recognized by the 
Chair. 

1. Security Deposits: Landlord 
and Tenant Arrangement 

MOVED by Aid. Rankin, 

THAT WHEREAS the Provincial Government has introduced a new 
Landlord and Tenant Act; and 

WHEREAS that Act has eliminated security deposits: 


. . . Cont'd. 
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MANAGER'S AND OTHER REPORTS (cont'd) 

Report of Standing Committee on 

Housing and Environment 

May 1975 (cont'd) 

Chinatown Development Association Housing 
Pro.iects (Clause 4) 

MOVED by Aid, Harcourt 

THAT the resolutions contained in this Clause be received. 


- CARRIED UNANIMOUSLY 


Fire By-law Appeals 
(Clause 5) 


MOVED by Aid, Harcourt 

THAT the resolutions contained in this Clause be received, 

- CARRIED UNANIMOUSLY 

Correspondence (Clause 6) 

MOVED by Aid, Harcourt 

THAT the resolution contained in this Clause be received, 

- CARRIED UNANIMOUSLY 

II. Report of Standing Committee on 
Finance and Administration 
(May 8, 1975) 

The Council considered this report which contains two clauses, 
identified as follows : 

Cl . 1, Vancouver Museums and Planetarium Association - Budget 
Cl , 2, Meeting with Premier and Minister of Municipal Affairs 
on Matter of Financial Assistance to Municipalities, 

The Council took action as follows: 

Vancouver Museums and PlanetariiJim Association 
- Budget (Clause 1) 

MOVED by Aid, Volrich 

THAT the recommendations of the Committee contained in this 
Clause be approved, 

- CARRIED UNANIMOUSLY 

Meeting with Premier and Minister of Municipal Affairs 

on Matter of Financial Assistance to Municipalities (Clause 2) 

MOVED by Aid, Volrich 

THAT the resolutions of the Committee contained in this Clause 
be received. 


- CARRIED UNANIMOUSLY 


III. Report of Standing Committee 
on Community Services . 
(May 8, 1975) 


The Council considered this report which contains three clause 
identified as follows: 

Cl, 1, Dial-a-Dietitian - Grant Request. 
Cl , 2, Carnegie Library, 

Cl , 3, Enforcement of Liquor Administration Branch Regulations 


The Council took action as follows: 
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MANAGER'S AND OTHER REPORTS (cont'd) 

Ifeport of Standing Committee on 

Community Services 

May 8. 1975 (continued) 

Dial-a-Dietitian - Grant Request 
(Clause 1) 

MOVED by Aid. Rankin 

THAT financial support in the amount of $82.21 per month be 
given to the Dial-a-Dietitian Program for up to six months, to 
cover rent, telephone and office supplies and when feasible, 
office space in Hamilton Street Health Unit be given to them for 
up to six months. 

- CARRIED BY THE REQUIRED 
MAJORITY 

(Aid. Bovjers, Volrich and the Mayor opposed) 

Carnegie Library 
(Clause 2) 

In considering this Clause it was advised tl.at the $650,500.00 
amount is being recommended for inclusion in the 1976 Supplementary 
Capital Budget. 

MOVED by Aid. Rankin 

THAT the recommendations of the Committee contained in this 
Clause be approved after adding the words "in principle" to 
Recommendation (A) . 

- CARRIED 

(Aid. Kennedy opposed) 

(Aid. Volrich left the meeting at this point) 

Enforcement of Liquor Administration 
Branch Regulations (Clause 3) 

MOVED by Aid. Rankin 

THAT the recommendations of the Committee contained in this 
Clause be approved. 

- CARRIED UNANIMOUSLY 

IV. Report of Standing Committee 
on Planning & Development. 
(May 8, 1975) 

The Council considered this report which contains three clauses 
identified as follows: 

CI. 1. RT-2 Zoning. 

Cl. 2. Central Area Programme - Schedule. 

CI. 3. Downtown Zoning, West End Zoning, Central Area Planning 
and a Development Control Process. 

The Council took action as follows: 

Clauses 1. 2 and 3 

'moved by Aid. Bowers 

THAT the recommendations of the Committee contained in Clauses 
1, 2 and 3 be approved. 

- CARRIED UNANIMOUSLY 
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MANAGER'S AND OTHER REPORTS (cont'd) 

V. Report of Standing Committee 
on Planning & Development. 
(May 13. 1975) 

Downtown Zoning, West End Zoning, 
Central Area Planning and a 
Development Control Process. 
(Clause 1) 

MOVED by Aid. Bov/ers 

THAT the recommendation of the Committee contained in this 
Clause be approved and the resolutions be received for information. 

- CARRIED UNANIMOUSLY 

VI. Report of Standing Committee 
on Finance and Administration. 
(May 15, 1975) 

The Council considered this report which contains two clauses, 
identified as follows: 

Cl . 1. Britannia Community Services Centre Society - 

Agreements and Funding. 
Cl . 2. 1975 Supplementary Capital Program. 

The Council took action as follows: 

Britannia Community Services Centre Society 
- Agreements and Funding (Clause 1) 

MOVED by Aid. Bowers 

THAT the recommendations of the Committee contained in this 
Clause be approved after deleting the words "in two weeks" and 
inserting in lieu thereof the words "as soon as possible". 

- CARRIED UNANIMOUSLY 

1975 Supplementary Capital Program 
(Clause 2) 

MOVED by Aid. Bowers 

THAT this Clause be received for information. 

- CARRIED UNANIMOUSLY 


VII. Report of Standing Committee 
on Planning & Development 
(May 15, 1975) 

The Council considered this report which contains five clauses, 
identified as follows: 

Cl . 1. Alternative Traffic Routes - Closure of Robson Street. 
Cl . 2. Report on Greater Vancouver Regional District Livable 

Region Program 1976-1986. 
Cl . 3. Development Control Process in the Central Area. 
Cl . 4. Interim Changes to Zoning By-laws in the Downtown 

Study Area - Residential & Social/Recreational Uses. 
Cl . 5. Open Bible Chapel - Champlain Heights. 


The Council took action as follows: 
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MANAGER'S AND OTHER REPORTS (cont'd) 


Report of Standing Committee on 
Planning & Development 
May 15. 1975 (continued) 

Alternative Traffic Routes - 
Closure of Robson Street 
(Clause 1) ■ 

MOVED by Aid. Bowers 

THAT the recommendation of the Committee contained in this 
Report be approved. 

- CARRIED 

(Aid. Bird, Kennedy and Sweeney opposed) 

MOVED by Aid. Kennedy 

THAT Council make a new approach to the appropriate Provincial 
Government Minister to ensure 

(a) that one half of the portion of Robson Street between 

Howe and Hornby be re-opened and kept opened for the duration 
of construction to enable traffic to continue to use this 
portion of Robson Street; and 

(b) following completion of the Provincial Government project, 
that portion of Robson Street between Howe and Hornby be 
restored and maintained at full traffic capacity. 

- LOST 

(Aid. Bowers, Boyce, Cowie, Harcourt, Rankin and the Mayor 
opposed) ' 

MOVED by Aid. Cowie 

THAT the City Engineer initiate appropriate action with the 
Engineers for the Provincial Government complex to take immediate 
steps to open up and ensure continued and satisfactory pedestrian 
access along Robson Street from Howe Street to Hornby Street at 
all times. 

- CARRIED UNANIMOUSLY 

Clauses 2, 3. U and 5 

MOVED by Aid. Bowers 

THAT the recommendations of the Committee contained in Clauses 
2, 3, 4 and 5 be approved. 

- CARRIED UNANIMOUSLY 

VIII. Report of Standing Committee 
on Community Services . 
(May 15, 1975) 

The Council considered this report which contains eight clauses, 
identified as follows: 

Cl. 1. Liquor Permit Application - 8377 Granville Street. 
Cl. 2. Neighbourhood Pub Application - 6505 Main Street. 
Cl . 3. Detoxification Centres - Progress Report. 
Cl. 4. B.C. Association for the Advancement of Coloured 

People - Community Centre . 
Cl. 5 .A .Enforcement of Liquor Administration Branch Regulations. 

B. Licensed Premises Entertainment. 
Cl. 6. Controlling the Sale of Harmful Substances. 
Cl. 7. Carnegie Library. 
Cl. 8. Pier Group Mural company. 

The Council took action as follows: 
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Report of Standing Committee on 

Community Services 

May 15. 1975 (continued) 

Liquor Permit Application - 
5377 Granville Street (Clause 1) 

MOVED by Aid. Rankin 

THAT the recommendation of the Committee contained in this 
Clause be approved. 

- CARRIED UNANIMOUSLY 

Neighbourhood Pub Application - 
6505 Main Street (Clause 2) 

MOVED by Aid. Rankin 

THAT the recommendation of the Committee contained in this 
Clause be approved. 

- CARRIED UNANIMOUSLY 

Detoxification Centres - 
Progress Report (Clause 3) 

MOVED by Aid. Rankin 

THAT the resolution contained in this Clause be received. 

- CARRIED UNANIMOUSLY 

B.C. Association for the Advancement of Coloured 
People - Community Centre (Clause k) 

MOVED by Aid. Rankin 

THAT the recommendation of the Committee contained in this 
Clause be approved. 

- CARRIED UNANIMOUSLY 

Enforcement of Liquor Administration Branch 
Regulations (Clause 5 (A)) 

MOVED by Aid. Rankin 
' THAT Recommendation (a) of the Committee contained in this Clause 

i be approved. 

- CARRIED UNANIMOUSLY 

It was agreed that Recommendation (b) of the Committee be 
dealt with separately as follows: 

MOVED by Aid. Rankin 

THAT Council instruct the Liquor Administration Branch and 
the Police Department to implement a program of regular inspection 
and enforcement of regulations in beer parlours and cabarets. 

FURTHER THAT Liquor Administration Branch Inspectors be 
available on a night-time basis. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Boyce 

THAT Liquor Administration Branch Inspectors be given the 
powers of Police Constables. 

- LOST 

(Aid. Bowers, Cowie, Harcourt, Rankin and the Mayor opposed) 
(A tie vote resulted and, therefore , the motion was LOST) 

cont'd . . . 
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MAN/VGER'S AND OTHER REPORTS (cont'd) 

Report of Standing Committee on 

Community Services 

May 15. 1975 (continued) 

Licensed Premises Entertainment 
(Clause 5 (B) ) 

MOVED by Aid. Rankin 

THAT this Clause be received for information. 

- CARRIED UNANIMOUSLY 

Controlling the Sale of Harmful 
Substances (Clause 6) 

MOVED by Aid. Rankin 

THAT the resolution contained in this Clause be received. 

- CARRIED UNANIMOUSLY 

Carnegie Library 
(Clause 7) 

MOVED by Aid. Rankin 

THAT the resolution contained in this Clause be received. 


- CARRIED UNANIMOUSLY 


Pier Group Mural Company 
(Clause S) 


MOVED by Aid. Rankin 

THAT the recommendations of the Committee contained in this 
Clause be approved and the resolution be received for information. 

- CARRIED UNANIMOUSLY 

IX. Part Report from Vehicles for 
Hire Board. 

(May 15, 1975) 

Limousine Service Rates 
(Clause 1) 

MOVED by Aid. Rankin 

THAT the recommendation of the Vehicles for Hire Board contained 
in this report be approved. 

FURTHER THAT the effective date of this recommendation be June 
1st, 1975. 

- CARRIED UNANIMOUSLY 

X. Report of Standing Committee 
on Planning & Development 
(May 22, 1975) 

The Council considered this report which contains four clauses, 
identified as follows: 

Cl. 1. City-owned Land - Mount Pleasant. 

Cl. 2. Development Permit Application - Fairview Slopes. 

Cl . 3. Residential Hotels in the West End. 

Cl . 4. Robson Street Closure. 


The Council took action as follows: 
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MANAGER'S AND OTHER REPORTS (cont'd) 

Report of Standing Committee on 

Iflanning and Development 

May 22. 1975 (continued) 

City-owned Land - Mount Pleasant 
({Clause 1) 

l^OVED by Aid. Bowers 

THAT the resolution contained in this Clause be received for 
information. 

- CARRIED UNANIMOUSLY 

development Permit Application - 
ijairview Slopes (Clause 2) 

MOVED by Aid. Bowers 

THAT the recommendation of the Committee contained in this 
Clause be approved. 

- CARRIED UNANIMOUSLY 

Residential Hotels in the West End 
^Clause 3) 

MOVED by Aid. Bowers 

THAT Recommendations (a), (b) and (c) of the Committee contained 
in this Clause be approved. 

- CARRIED 

(Aid. Harcourt, Rankin and the Mayor opposed) 
MOVED by Aid. Bowers 

; THAT Recommendation (d) of the Committee contained in this 
Cjlause be approved. 

- CARRIED UNANIMOUSLY 

Hobson Street Closure 
(Clause 4) 

I 

I Council noted the recommendation in this Clause which the Committee 
submitted for consideration but took no action on same. 


X »t ^ 


The Council re-convened at 11:00 p.m. following a Public 
Hearing with all members present. 


Q.V.R.D. Matters 

Alderman Boyce requested that Alderman Harcourt discuss with the 
G.V.R.D. the proposed low^cost spay clinic for dogs. Aid. Harcourt so 
agreed. 

COMMITTEE OF THE WHOLE 

rioVED by Aid. Sweeney 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Sweeney 

Seconded by Aid. Bird 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 
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BY-LAWS 

1. BY-LAW TO AMEND BY-LAW NO. 44 51 
BEING THE BUSINESS TAX BY-LAW. 

MOVED by Aid. Volrich 
SECONDED by Aid. Harcourt 

THAT the By-law be introduced and read a first time, 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Volrich 
SECONDED BY Aid. Harcourt 

THAT the By-law be given second and third readings and the Mayor 
and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


2. BY-LAW TO AMEND BY-LAW NO. 2849 
BEING THE STREET AND TRAFFIC BY-LAW . 

MOVED by Aid. Bowers 
SECONDED BY Aid. Harcourt 

THAT the By-law be introduced and read a first time. 

- CARRIED 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid . Bowers 
SECONDED by Aid. Harcourt 

THAT the By-law be given second and third readings and the Mayor 
and City Clerk be authorized to sign and seal the By-law. 

- CARRIED 

(Aid. Marzari opposed) 

3. BY-LAW TO CONTRACT A DEBT BY THE ISSUE 
AND SALE OF DEBENTURES IN THE AGGREGATE 
PRINCIPAL AMOUNT OF $120,723.12 IN LAWFUL 
MONEY OF CANADA FOR CERTAIN STREET LIGHTING 
PROJECTS CONSTRUCTED AS LOCAL IMPROVEMENTS 
AND FOR IMPOSING AN ANNUAL SPECIAL RATE ON 
REAL PROPERTY SPECIALLY BENEFITED BY SUCH 
LOCAL IMPROVEMENTS . 


MOVED by Aid. Volrich 
SECONDED by Aid. Harcourt 

THAT the By-law be introduced and read a first time. 


- CARRIED UNANIMOUSLY 
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BY-LAWS (cont'd) 

BY-LAW TO CONTRACT A DEBT BY THE ISSUE 
AND SALE OF DEBENTURES IN THE AGGREGATE 
PRINCIPAL AMOUNT OF $120,723.12 IN LAWFUL 
MONEY OF CANADA FOR CERTAIN STREET LIGHTING 
PROJECTS CONSTRUCTED AS LOCAL IMPROVEMENTS 
AND FOR IMPOSING AN ANNUAL SPECIAL RATE ON 
REAL PROPERTY SPECIALLY BENEFITED BY SUCH 
LOCAL IMPROVEMENTS (continued) 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Volrich 
SECONDED by Aid. Harcourt 

THAT the By-law be given second and third readings and the Mayor 
and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


4. BY-LAW TO AMEND BY-LAW NO. 2952 
BEING THE PARKING METER BY-LAW 

MOVED by Aid . Bowers 
SECONDED by Aid. Harcourt 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Bowers 
SECONDED by Aid. Harcourt 

THAT the By-law be given second and third readings and the Mayor 
and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

5. BY-LAW TO AMEND BY-LAW NO. 3417 
BEING THE ELECTRICAL BY-LAW. 

MOVED by Aid. Volrich 
SECONDED by Aid. Harcourt 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Volrich 
SECCBSTDED by Aid. Harcourt 

THAT the By-law be given second and third readings and the Mayor 
and City Clerk be authorized to sign and seal the By-law. 


- CARRIED UNANIMOUSLY 
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BY-LAWS (cont'd) 

6. BY-LAW TO AMEND BY-LAW NO. 3 5 07 
BEING THE GAS FITTING BY-LAW. 

MOVED by Aid. Volrich 
SECONDED by Aid. Harcourt 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Volrich 
SECONDED by Aid. Harcourt 

THAT the By-law be given second and third readings and the Mayor 
and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

7. BY-LAW TO AMEND BY-LAW NO. 4068 
BEING THE PLUMBING BY-LAW. 

MOVED by Aid. Volrich 
SECONDED by Aid. Harcourt 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Volrich 
SECONDED by Aid. Harcourt 

THAT the By-law be given second and third readings and the Mayor 
and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

8. BY-LAW TO AMEND BY-LAW NO. 4781, 
BEING THE STREET VENDING BY-LAW . 

MOVED by Aid. Bowers 
SECONDED by Aid. Harcourt 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Bowers 
SECONDED by Aid. Harcourt 

THAT the By-law be given second and third readings and the Mayor 
and City Clerk be authorized to sign and seal the By-law. 


- CARRIED UNANIMOUSLY 
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NOTICE OF MOTION (Cont'd.) 

Security Deposits: Landlord 

and Tenant Arrangement (Cont'd.) 

THEREFORE BE IT RESOLVED THAT the Vancouver Rental 
Accoitimodation Grievance Board By-law No. 4448 be amended in order 
to conform to the Landlord and Tenant Act by the repeal of 
Regulation No. 1 (which would have the effect of eliminating the 
security deposits of $50 for furnished suites and $25 for non- 
furnished suites) and the Corporation Counsel be asked to prepare 
and submit the amending By-law to Council. 

(Notice) 
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2. Certain Procedures: Vancouver Rental 
Accommodation Grievance Board 


MOVED by Aid. Rankin, 

THAT WHEREAS the Council By-law No. 4448 incorporating the 
Vancouver Rental Accommodation Grievance Board to deal with 
grievances concerning tenants and landlords; and 

WHEREAS this Board has now been functioning for a considerable 
period of time; and 

WHEREAS the Council has retained the powers to give certain 
directions to the Rental Accommodation Grievance Board: 

THEREFORE BE IT RESOLVED that the Vancouver Rental 
Accommodation Grievance Board 

(a) hold night sessions for the benefit of parties 
appearing before it 

(b) publish in advance the time, place, names and 
addresses of cases to be heard by the Board 

(c) give written reasons for dispensation of the cases. 

(Notice) 


3. Roof Sign Applications: 
Neon Products Ltd. 


MOVED by Aid. Phillips, 

THAT the motions of Council of July 9th and July 14th deferring 
development permits on the following three sign applications made 
by Neon Products Ltd. prior to the introduction of a proposed sign 
control by-law, be rescinded and the development permits be authorized: 

8593 Granville Street 
1541 West Broadway 


(Notice) 


The Council adjourned at approximately 3:30 p.m. 


* * 


The foregoing are the Minutes of the Regular Council meeting dated 
July 28, 1970, and the reports referred to are those on Page (s)3.'^^.':*J^7 

MAYOR 




CITY CLERK 


Regular Council, May 27, 1975 


188 \?^\ 

. 26 


MOTIONS 


1 . Allocation of Land for Road Purposes 
(3287 East 18th Avenue) 

MOVED by Aid. Bowers 
SECONDED by Aid. Volrich 

THAT WHEREAS the registered owner has conveyed to the City of 
Vancouver, for road purposes, the following described lands: 

1. All that portion of Lot 17, Block 0, Section 42, 
Town of Hastings Suburban Lands, shown outlined red 
on plan prepared by G. Girardin, B.C.L.S., dated 
April 24. 1975. 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for road purposes i 

BE IT THEREFORE RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
road purposes, and declared to form and constitute portions of 
road . 

- CARRIED UNANIMOUSLY 


2 . Expropriation of Property for 
Highway Purposes . 

(Venables Street, West of Raymur . ) 

MOVED by Aid. Bowers 
SECONDED by Aid. Volrich 

THAT WHEREAS the City of Vancouver desires to acquire that 
certain parcel or tract of land more particularly described as 
Lot Eight (8) except the South nine (9) feet. Block Ninety-seven (97 ) 
D strict Lot One Hundred and Eighty-one (181) , in the City of 
Vancouver, Province of British Columbia, pursuant to its powers 
under section 190 of the "Vancouver Charter", Statutes of British 
Columbia, 1953, Chapter 55, and amendments thereto; 

AND WHEREAS the City of Vancouver has failed to come to an 
agreement with the owners of the real property aforesaid as to the 
terms of acquisition thereof; 

THEREFORE BE IT RESOLVED that the real property aforesaid be, 
and the same is hereby expropriated by the City of Vancouver. 


- CARRIED UNANIMOUSLY 


Regular Council, May 27, 1975. 

MOTIONS (Cont'd) 


3. Allocation of Lands for road purposes. 
(East 7 feet of Lot 27, Block 1 of 
Block 18, D.L's 391 &392 , Plan 1368.) 

MOVED by Aid. Bowers 
SECONDED by Aid. Volrich 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for road purposes, the following described lands: 

1. East 7 feet of Lot 27, Block 1 of Block 18, 
District Lots 391 and 392, Plan 1368. 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for road purposes. 

BE IT THEREFORE RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
road purposes, and declared to form and constitute portions of 
road . 

- CARRIED UNANIMOUSLY 


NOTICE OF MOTION 

The following Notices of Motion were submitted this day and 
recognized by the Chair: 

MOVED by Aid. Volrich 
THAT WHEREAS 

(a) The Provincial Government has proposed sharing with municip- 
alities one-third of the net revenue resulting from any 
increases in the export price of natural gas, 

(b) While being a welcome move in the direction of revenue- 
sharing, this arrangement will not meet the basic financial 
needs of most municipalities nor provide a source of 
revenue that can be determined with any degree of certainty 
at the time that municipalities are obliged to determine 
their budgets and set their mill rates, 

(c) It is essential that municipalities, if they are to be able 
to meet the greatly increasing costs of providing basic 
services, should have additional sources of revenue made 
available to them which they can anticipate with some confidence 
each year and which can be expected to increase from year to 
year with growth in the economy, 

(d) Reliance on the property tax as the main source of municipal 
revenue continues to impose an unfair and increasing burden on 
property owners, 

(e) The Province of Manitoba has announced a new arrangement to 
allow municipalities to share directly in growth taxes in 
that province, providing its municipalities with a means of 
introducing greater equity into their own tax structures, 
while at the same time maintaining their autonomy and ensuring 
their accountability to their taxpayers. 
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NOTTCV: OF MO'nON (C'ont'd) 


(I) As a aLiirl I owartJ I lii new Lax-sharing plan the Manitoba 

Government proposes to abate the Provincial Personal Income 
Tax rate by two full percentage points, and the Corporation 
Income Tax rate by one percentage point, and to transfer 
these tax points and revenues directly to the municipal 
governments . 

THEREFORE BE IT RESOLVED as follows: 

1. THAT the Union of B.C. Municipalities urge the 
Provincial Government to bring into effect a 
revenue-sharing arrangement similar to the principle 
being applied in the Province of Manitoba commencing 
in 1978. 

2 . THAT these revenues be shared with municipalities on 
the basis of a formula and system of allocation to 
be discussed between the Provincial Government and 
the UBCM. 

(Notice ) 


MOVED by Aid. Kennedy 

SECONDED by Aid. Sweeney 

THAT WHEREAS the present policy of Council is that Regular 
Council Meetings commence at 2:00 p.m. and reconvene at 
least two evenings a month at 7:30 p.m., 

AND WHEREAS this policy was established to generate public 
interest and attendance, 

AND WHEREAS experience has shown that this objective has 
not been achieved, 

AND WHEREAS evening meetings result in increased expenses 
for additional security personnel, staff overtime as well 
as inconvenience to Department Heads, 

BE IT THEREFORE RESOLVED that effective September 1, 1975, 
Council revert to its previous practice of scheduling 
regular meetings at 9:30 a.m., except when by resolution 
of Council and for stated reasons, evening meetings are 
called . 


(Notice ) 
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ENQUIRIES AND OTHER MATTERS 


Alderman Marzari 


Mount Pleasant Child Care Society - 
Interest-free Loan 


Alderman Marzari advised 
that due to a delay in 
obtaining their operating 
licence, the Mount Pleasant 
Child Care Society has not 
yet received from the Pro- 
vincial Government their 
operating subsidy for the 
month of May. The Society 
is requesting that Council 
approve an interest-free 
loan to it in the amount of 
$4,^00 for one month. 
Alderman Marzari has received 
an undertaking in writing 
from the Department of Human 
Resources that subsidy payments 
to this Society will be retro- 
active to May 1, 1975. She 
further stated that they are 
requesting from the City a 
loan for a few weeks of various 
pieces of City equipment. 

MOVED by Aid. Marzari, 

THAT Coimcil approve an interest-free loan to the Mount Pleasant 
Child Care Society for one month in the amount of $4,800. 

FURTHER THAT the City Engineer be authorized to loan various 
pieces of City equipment to the Mount Pleasant Child Care Society 
for a few weeks. 


- CARRIED UNANIMOUSLY 


Alderman Harcourt - Alderman Harcourt referred to 

a recent report in the news- 

Consumer Association of Canada papers that the Consumer 

Association of Canada has 
alleged that certain drive-ins 
and restaurants in the City of 
Vancouver are operating under 
unsanitary conditions and he 
requested an information report 
from the Medical Health Officer 
to the next meeting of Council. 
The Mayor so directed. 

Deputy Mayors 

MOVED by Aid. Bowers 
SECONDED by Aid. Boyce 

THAT the roster of Deputy Mayors be amended to show Alderman 
Bowers as Deputy Mayor for the month of June and Alderman Boyce the 
Deputy Mayor for July. 

- CARRIED UNANIMOUSLY 


Council adjourned at 11:15 p.m. 

The foregoing are minutes of the Regular Council Meeting of May 27, 
1975, adopted (after amendment) on June 17, 1975. 



CITY OF VANCOUVER 

SPgglAL pgVNglL - MAY Vil'i 

PUBLIC HEARING 

A Special meeting of the Council of the City of Vancouver was 
:ield in the Council Chamber on Tuesday, May 27, 1975, at 7:30 p.m., 
lor the purpose of holding a Public Hearing to amend the Zoning and 
Development By-law. 

PRESENT : Mayor Phillips 

Aldermen Bird, Bowers, Boyce, Cowie, 
Harcourt, Kennedy, Marzari, 
Rankin, Sweeney & Rankin 

CLERK TO THE COUNCIL: M. Kinsella 


MOVED by Aid. Bowers 
SECONDED by Aid. Rankin 

THAT this Council do resolve itself into Committee of the 
Ifliole, Mayor Phillips in the Chair, to consider proposed amendments 
jO the Zoning and Development By-law. 

- CARRIED UNANIMOUSLY 

;.. Central Broadway 

An application was received from the Director of Planning to 
junend Zoning and Development By-law No. 3575 to establish a new 
district schedule known as (C-3A) Commercial District Schedule and 
])rovide for uses that may be permitted, regulations thereto, and any 
necessary consequential amendments Cdraft by-law on file)'. ' 

Location Generally both sides of Broadway from Vine 

Street to Prince Albert Street; both "sides ~6T 
Granville Street from the bridge ramps to 
l6th Avenue; and four extensions north of 
Broadway, generally at Main Street, west side 

of Cambie, west side of Granville to jurrard 

and the south side of 8th Avenue. ' , ;jt3 


From: jM-1) Industrial District 

(c-2) Commercial District 
(C-3) Commercial District 

To: (C-3A) Commercial District 

The application was approved by the 1974 and 1975 Vancouver City 
]'lanning Commission. The Director of Planning recommended the 
j'ollowing amendments to the attached draft by-law be approved: 

A. That it be amended by striking out the first three lines 
of Section 1 which reads as follows: 

"striking out the (C-3) COMMERCIAL DISTRICT SCHEDULE 
(Medium Density) , and substituting the following:" 

And by substituting the following: 

"By-law No. 3575 is amended by inserting the following 
immediately after the (C-3) Commercial District Schedule:" 

B. That it be amended by deleting all reference to the 
Vancouver City Planning Commission whenever the same 
appears in the proposed (C-3A) Commercial District 
Schedule. 

C. That it be further amended by striking out the words 
"Director of Planning" whenever they appear in the 
proposed (C-3A) Commercial District Schedule and 
substituting the following "Development Permit Board". 
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Special Council (Public Hearing), May 27, 1975 
Clause No.l (continued) 


The Director of Planning further recommended: 

D. That the Director of Planning be instructed to make an 
application to amend the Zoning and Development By-law 
to provide for the Development Permit Board to exercise, 
where appropriate, such discretion as provided elsewhere 
in the Zoning By-law with respect to the (C-3A) Commercial 
District. Further, that such application be referred direct 
to a Public Hearing. 

The Director of Planning reviewed for the information of the meeting 
ijhe rezoning proposal. He referred to two public information meetings 
vrhich had been held in the area and discussed the main issues raised 
c.t these meetings and in the letters received prior to tonight's 
meeting. He advised that over SO letters had been received from 
property owners in the area opposing the proposed rezoning. 

The following addressed Council and spoke against the proposed 
i|ezoning of this area: 


Mr. R.K. Baker 
Mr. Ron Schuss 
Mr. Alan Gjernes 
Mr. Ken Gillespie 
Mr. Allan Eyre 
Mr. David Sigler 
Mr. Heber Suiker 
Mr. T.T. Manrell 
Mr. R. Dinning 
Mrs. Oslon 
Mrs. Sharp 
Dr . Sharp 

Mr. Blair Anderson 
Mr. Clifford Ames 
Mr.. Hesmarals 
Mr. R. Goepel 
Mr. Kozier 
Mr. W. Dick 
Mr. J. Stearman 
Ms. Diana Bo ur do is 


representing a property owner 
representing Real Estate Board 
representing Dominion Construction 
representing a property owner 
representing Dueck on Broadway 
representing Board Oak Holdings Ltd. 
representing Imperial Oil 

representing Vancouver Neurological Centre 
property owner 
property owner 
property ov/ner . 
taxpayer" ' i 

repre senting a p roperty owner 
property owner 
repreaandblng Good 

representing Rungee* a _ 

property owner _ " 
property owner 

representing a property owner 
resident 


Mr. McGarva of the Mount Pleasant Citizens' Committee and Mr. 
Portner, Fairview Local Planning Committee, also addressed Council 
cind submitted briefs in support of the proposal. Council also 
Heard comments from Mr. Tanner with respect to the proposal. 

rjlOVED by Aid. Sweeney 

THAT the application by the Director of Planning to rezone the 
({lentral Broadway area be not approved. (LOST) 

Question was raised whether or not the motion should be submitted 
In this manner. Council agreed to accept the motion as put. Therefore, 
"ijihe motion of Alderman Sweeney was put and LOST. 

(Aid. Bowers, Boyce, Cowie, Harcourt, Rankin, Volrich and the 
Mayor opposed) 

fjlOVED by Aid. Kennedy 

THAT the rezoning application of the Director of Planning to 
i|*ezone the Central Broadway area be not approved and the Director 
of Planning be instructed to bring forward a new application based 
4n an F.S.R. of 3.0. 

- LOST 

(Aid. Bowers, Cowie, Harcourt, Marzari, Rankin and the Mayor 
opposed) 


Special Council (Public Hearing), May 27, 1975 .... 3 
Clause No.l (continued) 


MOVED by Aid. Bowers 

THAT the application of the Director of Planning to rezone 
the Central Broadway area be approved as amended by the Director 
of Planning this day. 

(carried) 

MOVED by Aid. Bird (in amendment) 

THAT the application of the Director of Planning to rezone 
the Central Broadway area be approved after amending the 
F.S.R. in Section H-1 of the draft by-law to read 'the F.S.R. 
shall not exceed 2.5'. 

- LOST 

(Aid. Bowers, Boyce, Cowie, Har court, Marzari, Rankin and 
the Mayor opposed) 

MOVED by Aid. Volrich (in amendment) 

THAT the application of the Director of Planning to rezone 
the Central Broadway area be approved after amending Section F 
of the draft by-law to read 'the height of a building shall not 
exceed three storeys or 40 feet', and amending Section H-1 of 
the draft by-law to read 'the F.S.R. shall not exceed 3.0'. 

- LOST 

(Aid. Bowers, Cowle, Har court, Marzari, Rankin and the 
Mayor opposed) 

The amendments having lost, the motion of Alderman Bowers was 
put and CARRIED. 

(Aid. Bird, Boyce, Kennedy, Sweeney and Volrich opposed) 

MOVED by Aid. Bowers 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers 
SECONDED by Aid. Har court 

THAT the report of the Committee of the Whole be adopted, 
and the Director of Legal Services be instructed to prepare 
and bring in the necessary amendments to the Zoning and 
Development By-law. 

- CARRIED UNANIMOUSLY 


The Council adjourned at 11:00 p.m. 


The foregoing are minutes of the Special council Meeting (Public 
Fearing) of May 27, 1975, adopted on June 17, 1975. 



MAYOR 
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A-1 


Manager's Report, May 23, 1975 (WORKS - 1) 


WORKS AND UTILITY MATTERS 
CITY ENGINEER'S REPORT 


RECOMMENDATIONS 


1. Closure of a portion Atlantic Street, Parker Street, Campbell Avenue, 

Prior Street and Venables Street in the False Creek Park area - adjacent 
to blocks 97, 98, 112 and 113, District Lot 181 and 196. 


The City Engineer reports as follows: 

"On August 13, 1974, Council approved the sale of two sites to be 
created from City-owned lands bounded by Union Street, Campbell Avenue, 
Rajmiur Avenue and Venables Street. In order to create these sites portions 
of highway must be closed. The streets outlined green on plan marginally 
numbered ID 1482 are not dedicated streets as the City has title to the 
bits and pieces of lots now road. The establishment for highway of some 
of these portions has left small parts of the lots as real estate. These 
real estate portions are part of False Creek Park. There are also portions 
of dedicated streets (shown outlined red on ID 1482) within the park area. 
To clean up the titles of the City and complete the subdivision these streets 
should be closed and a new subdivision provided for the area. 

I RECOMMEND that the streets outlined green on plan marginally numbered 
LD 1482 be closed and stopped up and the streets outlined red be closed stopped 
up and title taken thereto and the said streets so closed be subdivided with 
the abutting lands." 

The City Manager RECOMMENDS that the foregoing be approved. 

2 . Vehicular access from 6th Avenue between Birch and Alder 

The City Engineer reports as follows: 

"As part of the redevelopment of False Creek, Area 6, the Development 
Consultant and the City's Architectural Consultants have proposed to provide 
vehicular access from 6th Avenue between Birch and Alder. This would require 
a grade separation across the C.P.R. tracks that run parallel to and north 
of 6th Avenue. When the new overpass is constructed, the level crossing at 
Oak Street will no longer be required and can be closed. A representative 
of the Canadian Transport Commission has indicated that up to 80% of the cost 
of the new structure (estimated to be $900,000 - 1975 dollars) may be paid 
from the Railway Grade Crossing Fund. The balance would be apportioned to 
the City and the Railway Company by an Order of the Commission which is usually 
15% and 5% respectively. Fifteen percent ($135,000 in 1975 dollars) is less 
than has been estimated as the City's cost of developing the level crossing 
at Oak Street. 

The grade separation will provide greater safety and easier access for the 
public and the railway companies have expressed their preference for this 
overpass. It will also lend itself to more harmony with the rest of the 
development than would a level crossing in this area. 

It is felt that construction should commence Immediately upon receipt 
of an order to construct from the Canadian Transport Commission. This will 
help to avoid delays in the redevelopment of Area 6 and also minimize the 
effect of inflation on construction costs. The new structure will occupy 
some land presently leased to the Sigurdson Millwork Co. Ltd. on a month-to- 
month basis and will require an early cancellation of their lease. 

I RECOMMEND that: 

a) The City Engineer be authorized to sign requisite plans on behalf of the 
City and arrange for design and construction of the above structure. 

b) The Supervisor of Property and Insurance and the City Engineer be autho- 
rized to negotiate a land transfer between the C.P.R. and the City to meet 
the requirements of the new overpass location. 


Cont'd 


I 

Manager's Report, May 2 3, 19 75 (WORKS - 2) 

Clause 2 Cont'd 

c) The Director of Legal Services be instructed to : 

(i) make the necessary application to the Canadian Transport Commission. 

(ii) prepare an agreement between the railway and the City covering the 
said crossing. 

d) The agreement be executed on behalf of the City. 

e) The sum of $135,000 be allocated from Appropriation 316/2640 (6th Avenue 
widening) for the City's share of the cost. 

f) The Supervisor of Property and Insurance be instructed to give the required 
notice to Sigurdson Millwork Co. Ltd. to vacate the City owned property. 

g) The False Creek Development Consultant be directed to negotiate with Sigurdsons 
for the release of property so construction will not be delayed." 

The City Manager RECOMMENDS that the foregoing be approved. 

3 . Level Crossing over C.P.R. Tracks, north of Sixth Avenue, west of Heather 

The City Engineer reports as follows: 

"In order to facilitate the redevelopment of False Creek, Area 6, it is 
proposed to construct a public crossing over the C.P.R. tracks, west of Heather 
Street. The City Engineer was authorized by City Council to negotiate with 
the Railway Companies and report back when an agreement has been reached. 
Negotiations have been held with the two railway companies involved, the 
B.C. Hydro Railway and the C.P.R. These negotiations have been satisfactory 
and have also been attended by the Development Consultant and representatives 
of the City's Architectural Consultants. The location of a crossing on the 
line of the existing Heather Street has been deemed impractical and an agree- 
ment has been reached on a location approximately 200 feet west of Heather 
Street. After construction is complete, the old crossing on Heather Street 
would be closed and stopped up after provision has been made with the Railway 
Company to provide for the necessary utility crossings and a possible pedestrian 
overpass. 

The new crossing location will improve rail operations and motor vehicle 
movement and was specifically requested by the C.P.R. The City must seek 
permission for this crossing from the Canadian Transport Commission. The 
Canadian Transport Commission will accept briefs from the City and the C.P.R. 
and allocate costs of construction and maintenance of the crossing and the 
automatic protection required. This allocation of costs takes into account 
seniority and other factors. The City's submission would state that it is 
senior at the existing Heather Street location. The local representative 
of the Commission has indicated that 80% of the costs can come from the 
Railway Grade Crossing Fund. He has also stated that the Railway can be 
expected to contribute to the costs. The City's share is not expected to 
exceed $10,000 (1975) and this amount is and will be available in the Capital 
Appropriation 316/2640. 

I RECOMMEND that: 

a) The City Engineer be authorized to sign requisite plans on behalf of the City. 

b) The Supervisor of Property & Insurance and the City Engineer be authorized 
to negotiate a land transfer between the C.P.R. and the City to meet the 
requirements of the new crossing location. 

c) The Director of Legal Services be instructed to: 

(i) Make the requisite application to the Canadian Transport Commission. 

(ii) Prepare an agreement between the railway and the City. 

d) The agreement be executed by the City." 

The City Manager RECOMMENDS that the foregoing be approved. 
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Manager's Report, May 2 3, 1975 (WORKS - 3) 

4. Tender No. 57-75-5, Reinforced Concrete Pipe and 
Reinforced Concrete Manhole Sections and Tops 


The City Manager submits the following report of the City Engineer 
and Purchasing Agent: 

"On March 17, 1975, tenders were received for the supply and delivery 
of reinforced concrete sewer pipe and manholes. Tenders were received from 5 
firms as follows: 


PIPE TENDER 


MANHOLE TENDER 


ame of 
Firm 


No. of 
Items Bid 


Total Bid 
Price * 


Remarks 


Total Bid 
Price* 


Remarks 


a All 
tfuction 
Lies Ltd. 


$335,911.60 Lowest Bid meet- $229,735.77 
Ing specificat- 


ion. 


Lowest Bid meet- 
ing specifica- 
tion. 


a 

rete 


All 


$376,418.50 Meets City $256,663.21 
specifications . 


To City 
Specifications 


1 iCon- 

2 jPlpes 
rriate 


All 


$340,195.00 Not to specifica- 
tion. 


NO BID 


rge Con- All 
i Ltd. 


$360,620.00 


Meets City 
specifications . 


$246,864.72 


To City 
Specifications 


id Pre- NO BID 
Concrete 


$232,840.53 


Not to 

specification. 


[Ian 
Jle 


Approx. ht 
of items 


$ 83,975.46 


Not to 

Specifications . 


No quotations 
on Manholes 


Ian 

lie 
nate 


Approx. h 
of items 


$ 69,782.23 


Not to 

Specifications 


No quotations 
on Manholes 


i on "Local Content" price and Includes all freight charges but excludes 5% 
Lncial Sales Tax. 


Cont'd 


BOARD GF ADMINISTRATION 


(Works - 



JULY 2Uth, 1970. 


The following is a report of the Board of Administration: 


WORKS & UTILITY MATTERS 


CITY ENGINEER'S REPORT 


1. Special Finish Filler 
Sidewalks and Planters 

"Neil J. Pelman, Architect for London Drugd new store at 665 West 
Broadway, has applied for permission to install exposed aggregate 
filler sidewalks with planter areas. 

I RECOMMEND that permission be granted subject to the following 
conditions : 

(1) The owner enter into an agreement as provided by the 
Encroachment By-law; 

(2) The annual charge be nil." 

Your Board RECOMMENDS that the foregoing be approved. 

2. Special Planters at 
188$ West Broadway 

"Dominion Construction Co. Ltd. have applied for permission to 
install (tub type) circular planters at two (2) entrances to their 
new building. Cypress Place, 1885 West Broadway, the encroachment 
being approximately 3 feet. 

I RECOMMEND that permission be granted subject to the following 
conditions : 

(1) The owners enter into an agreement as provided by the 
Encroachment By-law; 

(2) The annual charge be nil." 

Your Board RECOMMENDS that the foregoing be approved. 


RECOMMENDATIONS : 

3. Ch.ang:es to Electrical Service for Connaught Bridge 

The City Engineer reports as follows: 

"The electrical equipment which operates the Connaught 
Bridge swing span requires a special 550 volt direct 
current service. The B.C. Hydro and Power Authority, 
which presently provides this service, wishes to 
reduce the load on its direct current system and has 
offered an incentive of $1,085.00 if the City provides 
its own direct current service to the swing span by 


Cont/d. 


Manager's Report, May 23, 1975 (WORKS - 4) 

Clause 4 Cont'd 

Discussion of Pipe Tenders 

A. Ocean Construction Supplies Ltd . 

This firm tendered on supplying the full range of reinforced concrete pipe 
called for. All items are in full accordance with City specifications. 

B. Rocla Concrete Pipes (A Division of Bestpipe Ltd .) 

This firm placed two tenders on supplying the full range of reinforced concrete 
pipe called for. The alternative tender is not in accordance with the City 
specifications due to the 'Tongue and Groove' type of joint used. This joint is 
unsatisfactory because it must be grouted inside and outside the pipe, which means 
that it is more susceptible to infiltration than the specified '0' ring type of 
joint. The 'Tongue and Groove' joint also requires more time and labour to install 
than the specified type of joint. 

C. Canadian Johns - Manville Company Ltd . 

This firm tendered on supplying four sizes of nonreinf orced asbestos cement 
pipe. The City has never accepted asbestos cement sewer pipe and it is not in 
accordance with the specifications of this tender. 

Asbestos cement pipe is not in accordance with the City specifications because 
it is non-reinforced, and two of the four sizes that were bid on are different 
than those specified. 

Asbestos cement pipe requires different types of couplings and fittings than the 
reinforced concrete pipe; therefore a special stock of these couplings and fittings 
would have to be kept in storage just for these pipes. Because of the different 
types of couplings used with asbestos cement and because of deviation from our 
standard diameters, this type of pipe could not be used with the concrete pipes 
that are in use throughout the City. 

Concrete Manhole Barrels and Lids 

The low bid for manhole barrels and lids was received from Ocean Construction 
Supplies Ltd. All comply with City specifications. 

RECOMMENDATION 

The City Engineer and Purchasing Agent recommend that the contract for 
supply and delivery of Reinforced Concrete Pipe and Reinforced Concrete Manhole 
Sections and Tops be awarded to the lowest bidder meeting specification. Ocean 
Construction Supplies Ltd., at a total cost of $630,966.81, excluding 5% Sales 
Tax ($565,647.37 local content price) based on estimated requirements for the 
forthcoming one year period." 


The City Manager RECOMMENDS that the foregoing recommendation of 
the City Engineer and the Purchasing Agent be approved. 


FOR ADOPTIOH SEE PAGE(S) [fjL 
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Manager's Report, May 23, 1975 (BUILDING - :] ) 

BUILDING AND FLAMMING MATTERS 


CONSIDERATION 

1. 529 S. E. Marine Drive 


A-4 


The following report has been received from the City Building 
Inspector : - 

"On March 11, 1975, City Council refused a request by 
Gurdev and Gurkeep Rattan for the retention of a 
dwelling unit in the basement of the above building 
under City Council's policy. Since that date, addition- 
al information has been received by the Department 
of Permits and Licenses that the applicant, Mr. Gurdev 
S. Rattan has a medical problem. 

The Medical Health Officer, after consultation with 
Mr. Rattan's physician, has reviewed this new informa- 
tion and is recommending that the application be 
approved for a period of one year. 

The Hardship Committee has reconsidered the application 
and concur with the recommendations of the Medical 
Health Officer." 


The City Manager submits the foregoing report for Council's 
CONSIDERATION. 


322C 


17 


as > 


l-Vtli Avenue 


The following report has been received from the City Building 
Inspector: - 


"On March 25, 1975, City Council referred an application 
by Theresa Smith for the retention of a dwelling unit 
in the basement of the above building back to the 
Hardship Committee for further investigation in view 
of the health problems of her husband. 

The Medical Health Officer, after consultation with 
Mr. Smith's physician, reports that Mr. Smith does have 
a back problem and that the physician has advised Mr. 
Smith to quit working entirely. He further reports 
that Mr. Smith has not had a heart attack. 

On April 3, 1975, Mrs. Smith was interviewed and stated 
that her husband is still fully employed and intends 
to retain his employment as long as possible. 

The Hardship Committee on April 24, 1975, reconsidered 
the matter and reconfirmed their previous decision, 
recommending that the application be REFUSED. The 
report of the Hardship Committee of March 14, 1975, is 
attached. " 


The City Manager submits the foregoing report for Council's 
CONSIDERATION. 


Manager's Report, May 23, 1975 (BUILDING - 2) 

RECOMMENDATION 


3. 3167 and 3177 Ivanhoe Street - 

Lots 9 and 10. Block 2U and 25. D.L.37 

The Director of Planning reports as follov/s : 

"An application has been received from Mr. & Mrs. Logue requesting 
an amendment to the Zoning and Development By-law vrhereby the 
above-described property be rezoned from (RS-1) One Family 
Dwelling District to (RT-2) Two Fairily Dwelling District for the 
purpose of : 

'Construction of a three bedroom lower level suite in 
each house with Government 2nd mortgages . These lots 
now adjoin RT-2 and are one door from schools and 
houses on Kingsway. Each unit would be all new 
construction, would have both front and rear entrances 
and have approximately 8 foot high ceilings. Applica- 
tion is also made to provide for front crossings for 
2 cars at each address for convenience. There is, 
however, an easement in favour of both these lots 
from McKinnon St. for rear yard parking if required.' 

Site Description 

Lots 9 and 10 both have a frontage of 3 3 feet onto Ivanhoe Street 
and a depth of 104 feet for a total site area of 3,432 square 
feet each or a combined site area of 6,864 square feet. They 
are both presently developed with similar one storey single family 
dwellings constructed in 1972. The area to the south and to the 
west is zoned and developed with one family dwellings on 
similar size lots. East of McKinnon Street Sir Guy Carleton 
school is located. The area north and abutting the site is zoned 
(RT-2) Two Family Dwelling District and is developed residentially . 

Proposed Development 

The sketch plan of the proposed suite submitted with and forming 
part of the application indicates a three bedroom basement unit 
with entrances from the front and rear of the house. Ceiling 
height is indicated as presently at 7' -9". Each proposed 
new unit has an area of approximately 910 square feet, that is 
the same area as the main floor of the house. 

Analysis 

Although each of the existing houses on lots 9 and 10 are 

relatively new, the living area is only 910 square feet on each 

floor. The size of the lots are not unusually large at 3,420 

square feet each. It is felt that the existing dwellings were 

designed for one family occupancy and could not support the density 

created by the addition of another living unit. The minimum 

site area for a two family dwelling is 3,800 square feet in the 

case of a lot on record in the Registry Office as of September 7,1965; 

as is the case with the subject lots. Neither of these two 

lots meet that site area requirement as each has an area of 

only 3,420 square feet. In addition, the (RT-2) Two Family 

Dwelling District Schedule does not allow a dwelling unit in 

a basement. These lots have no rear lane, therefore, 

adequate off-street parking cannot be provided. 

The Vancouver City Planning Commission considered the above 
application on March 5, 1975 and concurred with the recommend- 
ation of the Director of Planning, not to approve the rezoning 
application. 

RECOMMENDATION : 

That the application to rezone the subject lots from (RS-1) One 
Family Dwelling District to (RT-2) Two Family Dwelling District 
be not approved . " 

e City Manager RECOMMENDS that the report of the Director of 
anning be approved . 
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j4. 2905 Adanac Street - Lot 31. Block 82. South Half T.H.S.L. 

I The Director of Planning reports as follows: 

i 

"An application has been received from Mr. N. Tropiano requesting an 
amendment to the Zoning and Development By-Law #3575 whereby the 
above-described property be rezoned from (RS-1) One-Family Dwelling 
District to (RT-2) Two-Family Dwelling District for the purpose of: 

'permitting an up and down duplex in the existing house. 

i I feel that the house is unusually large and can, there- 

fore, support the addition of another unit. The upstairs 
area is 1,380 square feet. The downstairs area is 1,260 
square feet, two kitchens and two bathrooms. The house is 
situated on the long lane corner from the North, Georgia 
and Adanac Streets. I have been troubled with disturbances 
and vandalism in the lane back of the house and have con- 
tacted Vancouver Police Emergency four times. This can be 

'• verified at City Hall. I feel that if more people were 

living in the house, more activity would be created coming 
and going in the lane and these vandals would stay away. 
I earnestly request that serious consideration be given to 
reviewing this case. ' 

3ITE DESCRIPTION 


The subject site is located on the North-east corner of Adanac Street 
and the lane just east of Renfrew Street. The lot has a frontage of 
33 feet onto Adanac Street and a depth of 105 feet to the lane at the 
pear of the lot for a total site area of 3>48l square feet. The site 
is presently developed with a one-family dwelling. The majority of the 
lots in the surrounding area are of the same size and developed with 
similar one-family dwellings. The subject site could not be developed 
as a two-family dwelling as the minimum site area required under (RT-2) 
|?wo-Family Dwelling District is 3>800 square feet, while the site only 
has 3 J 481 square feet. 

"the Vancouver City Planning Commission in its meeting of April 9th, 
19755 endorsed the recommendation of the Director of Planning not to 
approve the rezoning application. 

ECOMMENDED : THAT the application to rezone the subj"ect site from 
RS-1) One-Family Dwelling District to (RT-2) Two-Family Dwelling 
istrict be not approved. " 


"he City Manager RECOMMENDS that the foregoing recommendation of the 
Director of Planning be approved. 

5. 7737 Main Street - West Side Main Street between 6lst and 

62nd Avenues. Lot 4 Except East 10 feet; Block 1 & 2: D.L.322 

The City Manager submits the following report of the Director of Planning: 

"An application has been received from Mr. Mohammed Umarji of 428 E. 24th 
Avenue, Vancouver, B.C., requesting an amendment to the Zoning and 
Development By-law whereby the above-described property be rezoned from 
(RT-2) Two Family Dwelling District to (C-l) Commercial District for the 
purpose of: 

'Converting the existing ground floor dwellings to two neighbourhood 
convenience stores with living accommodation upstairs. The building 
was originally designed as a store'. 

I 

DESCRIPTION OF SITE 

I The subject property is an interior lot measuring 33 feet by 110 feet for 
I a site area of 3,630 square feet. It is currently occupied by a two-storey 
residential structure. Both sides of Main Street from 64th Avenue to 
57th Avenue are zoned (RT-2) Two Family Dwelling District, and developed 
with either one or two-family dwellings with the exception of the corner 
of 61st and Main, adjacent to the subject property, which is developed 
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with an older non-conforming grocery store. There are presently five 
non- conforming stores in the area on Main Street. There are local 
commercial areas at S.W. Marine and Main, 57th and Main, 63rd and Fraser, 
and 57th and Fraser. There are approximately three blocks of C-2 frontage 
property along Main Street between 51st and A8th Avenues, and approximately 
nine blocks along Fraser Street between Alst and 38th Avenues. 

PROPOSED DEVELOPMENT 

The drawings, forming part of the application indicate that the ground floor 
of the existing dwelling will be divided into two stores of equal area. 
Stairs providing access to the upper levels are located between the two 
stores with entrance from Main Street. Two parking spaces plus a loading 
bay are shown at the rear of the lot with access from the lane. 

It should be noted that on April 3, 197A, Mr. Umar j i had applied to rezone 
the site from (RT-2) Two Family Dwelling District to (C-2) Commercial 
District for the purpose of: "a commercial movie theatre". The Technical 
Planning Board and the Vancouver City Planning Commission recommended that 
the application to rezone the subject site be not approved and the applicant 
withdrew his application before it went to Council. 

The Vancouver City Planning Commission in its meeting of March 5, 1975, 
endorsed the recommendation of the Director of Planning that the application 
be not approved to rezone to (C-1) Commercial District. 

RECOMMENDED ; THAT the application to rezone the lands from (RT-2) Two 
Family Dwelling District to (C-1) Commercial District be not approved, 
because: 

a. there is ample (C-1) and (C-2) Commercial property to adequately 
serve the neighbourhood, and; 

b. rezoning to (C-1) Commercial would permit the development of 
a store in an area zoned and developed for one and two family 
dwellings, with the exception of the non-conforming store 
next door. 


The City tianager RECOMMENDS that the foregoing recommendation of the Director 
of Planning be approved. 


INFORMATION 


6. ASPO/CPAC Conference - Display Award 
The Director of Planning reports as follows: 

"Ccunci 1 recently approved the expenditure of $12,300 for the Planning 
Department for the construction of a display at the ASPO/CPAC/CIP Conference 
which was held in Vancouver during the week of April 14. The Planning 
Department exhibit was one of several put up by various agencies. The 
Department's exhibition entitled "Sharing Space" described the development 
of planning work as it related to the development of the city from its 
origin to today. 

The purpose of this report is to inform City Council that the Canadian 
Institute of Planners awarded the exhibition its annual award for excellence 
in exhibition." 

The City Manager submits the foregoing report for the 
INFORMATION of City Council. 


(BUILDING - 4) 
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MENDATION 

eritage Building Alteration 


Tlie Di:^ector o£ Planning reports as follows: 

"A Building Permit has been requested for 
interior alterations and new exits to the 
Parish Hall at 303 East Cordova. The structure 
is part of St. James Anglican Church, a designated 
Heritage Structure, and approval of City Council 
is necessary for any alterations. 

The Building Permit is ready for issuance. 
Of the proposed alterations, one new exit and 
a revised existing exit open on to the lane". 


The City Manager RECCMIENDS that the alterations to this 
Heritage Building be approved. 


rltannia Community Services Centre - 
ite Subdivision 


e Director of Planning, the Director of Legal Services, and the 
rector of Finance report as follows: 

rhe Britannia Community Services Centre is being constructed jointly 
y the School Board and the City and one of the basic principles is 
hat the facilities and the operation should be as closely integrated 
possible. The building design which was developed, took this 

inciple very seriously so the facilities which are being constructed 

e designed to appear and operate as one unit and not as two separate 
nits. As an example, the library is designed and will operate as a 
ublic library and school library for the secondary and elementary 

hools all within the same space and directly above the library is 

classroom extension for the secondary school. 

e buildings are being constructed under one contract and the cost 
shared 48.59% and 51.41% between the City and the School Board 

2lated to the estimated amount of use which will be made of each 
cility by either the Schools for their statutory functions or by 
e community at large. The site for the Britannia Centre is 
de up of the original Britannia High School site, and land which 
s acquired, under Urban Renewal for the extensions. The cost of 
e extra site area is being shared 44 . 90 5^ by the School Board, and 

.095^ by the City, based on the anticipated uses of different 
rts of the site. 

first an attempt was made to design a subdivision of the site so 
at the line of demarcation between the school facilities and the 
ommunity facilities could in fact be a line of subdivision and 
ould also reflect the relative amounts of land purchased by each 
jency. At the same time, any subdivision had to result in parcels 

land which were capable of reuse independently when and if the 
peration was split up and the buildings either changed or demolished 
1 whole or in part. This proved to be completely impossible. 

lother solution was attempted which would have the site in one 
onsolidated parcel in the joint name of the School Board and the 
ity and with the shares in the title being related to the investments 
f each agency, as being probably the most logical system of land 
Dlding within the spirit and intent of the Centre. Certain provisions 
n the Public Schools Act do not permit this arrangement. 
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A subdivision has been prepared which ignores the location of the 
Britannia Community Services Centre buildings but merely divides up 
the site in such a way as to reflect the investment of the City and 
the School Board in the land alone and will create usable parcels 
of land when reuse becomes necessary. The result is that the major 
part of the Centre buildings will be situated on school lands. To 
safeguard the interests of the City and the School Board, it is 
recommended that an agreement be entered into between the parties 
which would express their respective financial interests in the Centre 
buildings and provide that if the property of the School Board is 
sold at any time, the City would be reimbursed for the buildings in 
which it has an interest on a market value basis; failing agreement 
on the market value, the matter would be referred to arbitration. 
The School Board is prepared to enter into such an agreement. 

Arrangements of the type now proposed are operated in the case of 
the Strathcona Community Centre and other schools where recreation 
facilities have been constructed at the expense of the City on 
facilities owned entirely by the School Board. A map showing the 
location of buildings on the site and the proposed subdivision is 
attached. 

Accordingly, it is recommended that Council approve the subdivision 
as shown on the attached plan and that an agreement be entered into 
between the City and the School Board as hereinbefore set out." 

The City Manager RECOMMENDS that the report of the Director of 
Planning, the Director of Legal Services, and the Director of 
Finance be approved. 

CONSIDERATION 


9. Demolition of Houses at ^31. ^37. ^43 Hamilton Street 

The Director of Pemnits & Licenses reports as follows. 

"On October 8, 1974, Council passed the following resolution: 

•that the Director of Permits & Licenses advise all 
Licensed Demolition Contractors that where any building 
is demolished without first obtaining a demolition 
permit, the matter will be referred to City Council for 
its consideration, and such action could place the 
demolishers business license in jeopardy. ' 

In the month of November the Permits & License Department 
sent a copy of the resolution to all companies known to be 
in the business of demolition work, including Jack Olar, 
demolition contractor. 

On April 30, 1975, Jack Olar applied for a permit to demolish 
the buildings at 831, 837 and 843 Hamilton Street. In 
accord with normal procedure the application was referred 
to the Planning Department for clearance with respect to 
their various study areas. At the same time a copy of the 
Council resolution was given to J. Venne of Jack Olar 
Demolition Co. 

On May 6, 1975, Miss Nancy Oliver of the Planning Department 
inspected the site with a view to possible referral to the 
Heritage Advisory Committee. She found demolition was 
already under way. Two days later demolition was complete. 
Presumably Council will want to call in Jack Olar so that 
they may consider the matter of his business license." 

The City Manager submits the report of the Director of Permits & 
Licenses for the CONSIDERATION of Council. 

FOR ADOPTWN SEE PAGE(S).., 
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FINANCE MATTERS 

INFORMATION 

1. Tender Awards 

The Purchasing Agent reports as follows: 

"In accordance with Council policy contracts for the following supplies 
were awarded by the City Manager/authorized City Officials: 

Lead Acid Storage Batteries 
Unassembled Treated Wooden Meter Boxes 
3 cu. yd. Front End Loader 

Decorative Street Light Fixtures for Water Street 
Gang Mowing Equipment 
Auctioneering Services 
Granite Curbing and Setts 
Traffic Signal Equipment 

Chocolate Covered Candies for Q.E. Theatre, 
Supply of Receiver and Transmitter Crystals 
7 Gang Tractor Mower. 

Copies of the details of these Tender Awards are circulated. 

The City Manager submits the foregoing report for Council's INF0EI4ATI0N . 


RECOMI'dENDATION 

2 . Removal of Unauthorised structures, etc. on Streets . 

The Director of Legal Services reports as follows: 

"Section 71 of the Street and Traffic By-law provides that no 
person shall place any structure or object on a street so as 
to obstruct same unless in accordance with a City by-law or 
unless approved by Council. If anything is unlawfully placed 
or constructed on a City street I believe the City at common 
law would have the right to remove it. However, for greater 
clarity and definition it would seem appropriate to include 
a section which would authorize the City Engineer to remove 
such objects. 

Accordingly I recommend that section 71 of the Street and 
Traffic By-law be amended to authorize the City Engineer 
to remove structures which are unlawfully placed on a City 
street. " 


The City Manager RECOMMENDS that the foregoing Recommendation 
of the Director of Legal Services be approved. 

3 . Insurance Brokerage Appointment to the City of Vancouver . 

The following report has been received from the Director of Finance: 
"Description of City's Insurance 

a. Property - value insured $195,166,741. Building & contents. 

b. Bridges - value insured $61,680,000. 

c. Liability - coverage $20,000,000. Very broad scope. 

d. Marine - value insured $1,231,550. Fireboat & two Police boats. 

e. Misc. - safe^ burglary, merchandise, fidelity bond, glass. 

Cont'd 
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Clause No. 3 Continued ; 
Background 

The above insurance resulted from a major review process spanning 
several years and involving numerous departments of the City. Our ins- 
urance coverage is considered to be first-rate and most of the credit 
belongs to Mr. Douglas MacDonald (the City's insurance consultant), 
our Law Department, and the two major brokers who competed on the policies. 

Our policies are very complex, involving dozens of underwriters 
pulled together by the brokers -- Reid Shaw Stenhouse Ltd. -- who were 
successful in competing for the four major areas of our insurance. 

Present Condition of the Insurance Industry 

The insurance industry is currently experiencing an extreme and very 
marked hardening of markets. This is the result of a number of factors, 
not the least of which is: 

A. Inflation - Insurance companies are paying today's claims at 
today's inflated costs, with premium dollars based on past values. 

B. Over the past few years rates have dropped to unreal istically low 
levels. In 1973, the underwriting loss for Canadian insurance 
companies was $133.8 million. The 1974 projected loss is $275 
million. The actual figures for the first six months of 1974 
showed a larger loss than for any twelve month period in the 
history of the Canadian insurance business. 

C. Insurance companies securities on deposit with the Federal and 
Provincial Governments have reduced drastically in value due to 
the depressed level of the stock and bond markets. 

This requires either an injection of capital on the part of the 
companies or a reduction in their writing to ease the pressure 
on their deposit shortages. Experience is showing that the latter 
is the course most companies are following and this is resulting 
in a scarcity of market. 

D. Approximately 14 companies have already withdrawn from the British 
Columbia market and six from the Canadian market. If present 
conditions continue we can see possible bankruptcy of weaker 
insurance companies. 

Reid Shaw Stenhouse believe, and we agree, that the problem the City 
will face in the near future will be one of retaining our present coverage 
and rate levels, rather than reducing our costs or improving the coverage. 

Recommended Course of Action 

The situation could well be serious for the City over the next few 
years. The City is going to need the maximum efforts of our brokers to 
maintain the continuity of value and coverage of our insurance. The broker 
has a much better chance of doing this on our behalf if the underwriters 
that he must deal with recognize that he has a positive and ongoing re- 
lationship with the City, rather than that he may be off the account at the 

expiry of the policy. The broker works for the City and not for the under- 
writers and achieves the price competitiveness that we demand through 
searching for the best combination of underwriters. 

In view of the distinctly difficult insurance market and the City's 
need for massive insurance coverage, I strongly RECOMMEND that Reid Shaw 
Stenhouse be appointed the City's insurance brokers for a period of six 
years, commencing January 1, 1975, for the four major areas of insurance 
listed at the beginning of this report. It is understood that the appoint- 
ment is revokeable if the City becomes dissatisfied with their services." 


The City Manager RECOMMENDS that the recommendation of the 
Director of Finance be approved. 


Cont'd 
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CONSIDERATION 

4. Request for Increased Funding, Vancouver Fire Department Band . 


The Director of Finance reports as follows: 

"The Fire Department Band is requesting an increase of $2,010.00 in 
funding for 1975 to bring the level of funding from $3,000.00 to $5,010.00. 
The Band executive, at its annual general meeting, reviewed the Band's needs 
in relation to its current level of funding and has determined that the 
present level is inadequate to allow the Band's continued operation. 

The Band was first organized in 1926 and ever since that time, has 
been recognized as the official Vancouver civic brass band. It performs 
at Civic functions, and for charitable causes such as Muscular Dystrophy 
and Children's Hospital. It also represents the City at such events as the 
Calgary Stampede, Victoria Day, the Kelowna Regatta, Penticton Peach 
Festival, the Pacific National Exhibition, and in 1974, it represented the 
City at the World Exposition in Spokane, Washington. There is an extensive 
programme planned for 1975 consisting of < in excess of twenty-five functions 
as well as public concerts scheduled for the Gastown and Granville Mall 
areas. 

The Band, when first organized, subsisted on private donations and a 
small loan from the City. It was subsequently funded by Civic grant, 
totalling $2,500.00 in 1957, then increased to $3,000.00 in 1971, at which 
level it has remained to date. 

The following is the detail and explanation of the proposed expenditures 
for 1975, as provided by the Band executive. 

1975 Band Budget 


Stipends : 

Band Master $1,200 

President, Vice President and Secretary 660 

Instrument Replacement, Repairs and Music (based on 

previous 5 years experience) 1,200 

Stationery and Stamps 50 

Parade Expenses 350 

Clothing Repairs and Replacement 800 

Banquet 750 


$5,010 

Explanations : 

Stipends ; Since formation of the Band, the Executive have received the 
following stipends: Band Master - $75/month. President and Secretary - 
$15/month. Vice President - $7.50/month, a total of $1,350 per year. It 
is proposed these amounts be adjusted to $100/month for the Band Master, 
$22/month for the President and Secretary and $ll/month for the Vice 
President. The Band Master is responsible for calling and supervising 
weekly practices, the music presentation and conducting the Band at parades. 
The President and Secretary make all arrangements for performances, maintain 
the minutes and financial records, arrange for instrument replacement and 
repairs, clothing purchases and repairs and paying accounts. The Vice 
President assists and relieves when required. 


Cent ' d 
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Clause 3 Cont/d . 

October 1st, 1970. In addition, the City's electricity 
costs for the swing span, which were increased considerably 
on April 1st, 1970, would be reduced by approximately 
S900.00 per year. 

The City can provide its own direct current service by 
installing a rectifier supplied from the existing A.C. 
service on the bridge. If this work is done in conjunction 
with electrical work already scheduled for the bridge span 
(Account 8037/2640 - Electrical Limit Switches on Cambie 
Bridge), the additional cost to the City, after deducting 
the Hydro contribution will be $2,400.00. The reduction 
in electricity costs for the swing span would offset this 
expenditure in approximately three years. 

I RECOMMEND that the City install its own direct current 
electric service to the Connaught Bridge swing span, to be 
supplied from the existing A.C. service on the bridge, and 
that $2,400.00 be provided from the Contingency Reserve 
Accoiint for this work. " 

Your Board 

RECOMMENDS that the foregoing report of the City Engineer 
be adopted. 


4. Petition Against a Local Improvement Sidewalk 
on 48th Avenue from Ross Street to Inverness 
Street 


The City Engineer reports as follows: 

"On April 25, 1967, Coimcil authorized the City Clerk to 
sign petitions on behalf of the City for the construction 
of curbs and gutters, sidewalks and street lighting on 
certain streets in the South Vancouver Yard Site subdivision. 

These projects were approved for construction by Council 
subsequent to a Court of Revision on October 3, 1968. The 
actual construction of the projects was held up pending the 
completion of housing construction in the area. 

A petition has been received from some of the residents on 
48th Avenue between Ross Street and Inverness Street 
petitioning 'the City of Vancouver NOT TO install sidewalks 
in this area*. Copies of the petition are circulated to 
the Members of Council, together with an explanatory plan. 

The petition is signed by ten people, eight of whom are 
presently registered owners. The total number of assessed 
owners in the block is eighteen. Joint owner signatures 
have been made as 'Mr. and Mrs.' on this petition. 

The total sidewalk project, of which 48th Avenue is a part, 

is for sidewalks on both sides of six interior streets and 

on one side of two boundary streets of the new City subdivision. 

If Council wishes to recognize this petition, the project 
for P.C. Concrete Sidewalks, Schedule 377, Item 2, could be 
reduced in scope by deleting 48th Avenue, both sides, between 
Ross Street and Inverness Street, from the project. 


Cont/d. 
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I nstrument Replacement, Repairs and Music : Instrument replacement costs 
have increased substantially in recent years. For example, a Clarinet 
Model SI in 1974 was $740, in 1975 it is $913 or a 23% increase. The 
replacement cost of a trombone has risen from $700 in 1973 to $1,285 in 
1975 - 83% in two years. Sample repairs are: Trumpet replating in 1974 - 
$35, in 1975 $55, Trumpet overhaul in 1974 $38,50, in 1975 - $70,00, It 
Is planned to review all instruments and equipment to establish a programmed 
replacement to avoid the situation where all instruments reach a total 
state of disrepair at the same time. 

Parade Expenses : During major parades, members of the Band are given 
$1 each to partially cover their lunch and transportation costs. 

Clothing Repairs and Replacements : Repairs, alterations and cleaning costs 
approximately $200 per year. Shoes have a life expectancy of between 1 and 
3 years at approximately $25 per pair. An average of 14 pairs per year are 
replaced at a cost of $325, Pants have the same replacement frequency as 
shoes at approximately $13 per pair or $195 per year, Ascots, costing $6 
each are replaced every two years or 20 per year at $120, Belts have a 
life expectancy of six years and at $6, cost about $40 per year. White 
socks require replacement each year at a cost of $80, 

Banquet : Each year it has been tradition to have a banquet for members and 
their wives to show appreciation for their time given in practices and 
parades, particularly non Fire Department members. Last year the cost was 
$750 which included a dinner and taped music for dancing. This year we 
feel costs will be approximately the same and if sufficient funds exist, 
possibly it will be held with a small dance band replacing the taped 
music, as has always been the custom prior to last year. 


The Director of Finance submits the foregoing request for Consideration. 

The City Manager submits the foregoing report of the Director of 
Finance for CONSIDERATION." 


5. Self-Serve Gas Stations 

The Director of Legal Services submits the following report: 


"On April 17, 19 75 Council considered a report on Self- 
Serve Gas Stations and directed that action be taken 
to distinguish between self-serve and conventional 
stations in order to control the number of self-serve 
stations in the City. My interpretation of Council's 
action was that the only self-serve stations to be 
permitted were those that were in existence on April 1, 
19 75, or after that date only if such new station or 
conversion did not increase a company's self-serve sta- 
tions beyond 15% of that company's total stations. 

It is apparent that the only effective method of exer- 
cising this control is through our licencing power. 


Cont' d 


2oy 
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In following Council's instructions I drafted an amend- 
ment that provided for licencing self-serve stations 
that were in existence on April 1st and new stations where 
the total self-serve locations did not exceed 15% of that 
company's total stations. Unfortunately when we checked 
the License Department records, we found that this quota 
system would not work. The reason is that few, if any, 
of the major oil companies have stations licenced in 
their name. For example. Gulf has two licences, Texaco 
has none. The fact is that the operators are the persons 
who are required to take out a licence and, therefore, the 
major oil companies only hold licences for stations they 
actually operate. 

Thus we cannot relate the 15% to the number of licenced 
stations of any one company. Nor can we relate that 
percentage to the number of stations "owned" by a com- 
pany, because while some are owned in fee, many are 
leased, while in some cases an individual owner simply 
has an agreement to sell gas. Even if we had some method 
to investigate the type of agreement in respect of each 
station, these agreements could change and thus affect a 
company's entitlement to self-service outlets. 

As a consequence of the foregoing problems, I would now 
suggest a different amendment which, while it does not 
implement the 15% idea, gives Council sufficient control 
to achieve a similar result. Basically the by-law would 
simply distinguish between self-serve and conventional 
service stations, and then prohibit all self-serve 
stations except those set out on an attached list. This 
list would be taken from Appendix I of the Director of 
Planning 's report of April 7, 1975. If Council adopts 
this approach, effective control of all new self-serve 
outlets could be achieved by adding to or refusing to 
amend the list. " 

The City Manager submits the foregoing report of the Director 
of Legal Services for Council's CONSIDERATION. 

6. Advertising - Vancouverama . 

The City Clerk reports as follows: 

"The Kinsmen Rehabilitation Foundation of B.C. is 
sponsoring a major mid-summer variety show on 20th July 
1975, at Empire Stadium. In this regard, the Kinsmen 
is preparing a souvenir program for the event and has 
requested that the City contribute by advertising in 
the program. 


A full page rate is $510.00 
Half page $300.00 
Quarter page $175.00 
Eighth page $100.00 
Column inch display advertising 
rates run from $20.00 to $75.00 


The organization has been advised that, it is not 
the City's policy to pay for advertising in magazines 
or programs. However, the Kinsmen has asked that this 
particular request be submitted for consideration." 


The City Manager submits the foregoing for CONSIDERATION 
of Council. 
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7. The Board of Parks and Recreation Request for Funding for Repairs to 
Stanley Park necessitated by Storm Damage caused March 29 & 30, 1975. 


The Director of Finance reports as follows: 

"The following is an excerpt from the minutes of the Board of Parks and 
Recreation dated April 7, 1975, requesting an increase in funding in the 
total of $47,800 to cover the cost of repairs necessitated by storm 
damage caused to Stanley Park during the weekend of March 29 and 30, 1975. 

' STORM DAMAGE - SATURDAY MARCH 29 AND SUNDAY MARCH 30 

It was reported that a severe wind storm swept Vancouver on Saturday 
March 29 and continued on through Easter Sunday March 30. Some 60 trees 
were blown over or broken off in Stanley Park that blocked roadways and 
trails throughout the Park. On Sunday the Park was closed to automobiles 
and people were encouraged to stay away from Stanley Park. In addition, 
approximately 180' of seawall and promenade in the vicinity of Siwash 
Rock was severely damaged. A number of trees were blown over in 
portions of other parks such as Musqueam. The following is an estimate 
of costs of repairing the storm damage: 

I (a) Clean-up of trees in Stanley Park, 

Musqueam and other parks $ 6,000 

(b) Repairs to electrical service 

(downed wires) Third Beach and 

Ferguson Point 1,000 


(c) Aquatic Centre - repairs of drains and 

rip rap damaged by logs 800 


$ 7,800 


II Replacement of 180' of Stanley Park seawall 
immediately south of Siwash Rock. 
(We have suffered severe damage to this same 
section of seawall during severe westerly 
storms. The funds required would provide for 
a new wall to replace the portion that has been 
heavily damaged. The old section of wall has 
been temporarily repaired (but will not last 
through more storms) to allow pedestrians to 
use the promenade. The Federal Government agreed 
to pay one-half of the original construction cost 
on the understanding that the City would maintain 
the wall.) 40,000 

TOTAL STORM DAMAGE $47.800 

It was regularly moved and seconded, 

RESOLVED: That the Board request City Council to 
provide the Board with special storm 
damage funds in the amount of $47,800. 

- Carried ... ' 


The Director of Finance submits the following recommendation: 

A. That the repairs and clean-up referred to in Item 1 (a) , (b) , and (c) 
totalling $7,800 be carried out by the Board of Parks and Recreation 
within their recurring maintenance programme , using funding already 
provided within the Parks Board 1975 revenue budget. 


Cont'd 
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' Clause No. 7 Continued . 

B. (i ) That the Parks Board be asked to submit a detailed report to 

Council on the cause of damage to this section of the seawall, 
the proposed method of repair, the proposed preventive 
measures, and the total cost involved, to ensure that this same 
type and extent of damage to the seawall does not recur 
except in extreme storm circumstances (once in 20 years?). 

(ii) That, as the nature and cost of the seawall repairs is capital 
in nature, and as there is no capital funding available in the 
current fiscal year, these repairs be scheduled, as necessary, 
in the 1976 fiscal year, within the 1976 supplementary capital 
budget, dependant upon the outcome of the report referred to 
in B. (i) above. " 


The City Manager concurs in the foregoing report and recommendation of the 
Director of Finance, and submits the report and recommendation for 
CONSIDERATION. 


RECOMMENDATION 

8. Furnishings - Britannia Community Services Centre 
The Director of Finance reports as follows: 

"City Council, on March 25, 1975, approved an amount of $170,000 for the 
City's share of increased capital costs of the Britannia Centre. At that time. 
Council was advised that the provision for furniture and equipment would not 
be sufficient and that the Executive Director of the Britannia Centre was re- 
viewing the requirement with a view to reducing costs as much as possible. 

The Executive Director, with the assistance of the City Purchasing Agent, 
has prepared an estimate for furniture and equipment as follows: 


A. Recreational Equipment 

1. Secondary Gymnasium $10,000 

2. Arts and Crafts 1,500 

3. Elementary Gymnasium 8,740 

4. Pool 29,352 49,592 

B. Information Centre 24,798 

C. Child Care Centre 5,200 

D. Coffee Shop 4,500 

E. Teen Centre 3,924 

F. Seniors' Lounge 5,942 

G. Library 26,280 

H. Signs 9,000 

I. Architect's Fees 3,500 
J. Drapes 7,000 
K. Miscellaneous Incidentals 1,264 

$141,000 

Budget 105,000 

Shortage $ 36.000 


Notes: I - The cost of providing the above is the responsibility of the 
City and does not include the School Board's share. 
II - Details of the above are available in the Director of Finance's 
Office. 

Ill - This report does not include the furnishings and equipment for 
the ice arena which is separate and is under review. 

The amount included in the original budget is $105,000 and was estimated in 
1972 and that like all other items affected by inflation has proven to be inadequate. 

To date, approximately $28,000 has been ordered, mainly for the information 
centre, child care centre, coffee shop and lounges. The balance of orders are 
being held pending approval of the additional funds requested. 
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Clause No. 8 Continued: 


Additional funds approved by City Council in this report will 
be provided from Contingency Reserve by increasing the 1975 Capital 
Provision from Revenue. 

Recommended that funds in the amount of $36,000 be provided 
from Contingency Reserve for the increased cost of Furnishings 
and Equipment for the Britannia Community Service Centre." 


The City Manager RECOMMENDS approval of the foregoing report 
of the Director of Finance. 
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PROPERTY FJATTERS 

RECOMMENDATION 

1 . Expropriation for Highway Purposes 
Lot 8 Except South 9 feet. Block 97, 
District Lot lOl; Situated Venables Street, 
West of Raymur Avenue 

The Supervisor of Property & Insurance reports as follows :- 

"The City Engineer is proceeding with the consolidation of City- 
owned lands on the north side of Venables Street at Raymur Avenue. 
These plans will include the dedication of certain parcels for street 
purposes, and a title search discloses that one of these parcels, 
being Lot 8, except South 9 feet. Block 97, D.L. 181, is not registered 
in the City's name, but in the names of Herbert G. Ross and Leander 
Shaw. It is necessary that the City obtain title thereto to complete 
the plan of consolidation. 

This lot is now part of Venables Street, West of Raymur Avenue. It 
last appeared on the 1930 Assessment Roll where it was shown as City- 
owned. It was taken off the Assessment and Tax Rolls in that year 
and was later developed as highway together with adjacent lots. 

Attempts to locate Mr. Ross and Mr. Shaw have been unsuccessful and 
the Director of Legal Services advises that in order to secure title, 
a notice of expropriation must be served and application made to the 
Court for a Vesting Order. 

RECOMMENDED That the Director of Legal Services be authorized to 
proceed with the expropriation of the aforesaid Lot 8, except the 
South 9 feet. Block 97, D.L. 181, that the resolution submitted con- 
currently be passed and that application be made to the Court for 
a Vesting Order." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Property & Insurance be approved. 

2. Lot 10, Block 36, D.L. 1 81^; Plan 1 78 - Situated 
North Side of Franklin Between Semlin and Lake- 
wood Drives 

The Supervisor of Property & Insurance reports as follows :- 

"The City owns a single lot, legally described as Lot 10, Block 36, 
D.L. 184; Plan 178, situated on the North side of Franklin between 
Semlin and Lakewood Drives. The lot, which was acquired by tax sale 
in 1936 and has been reserved from sale due to drainage problems, 
measures 49.5' X 132' and is in an RM-3 Zoning District. The drain- 
age problem has been mainly resolved by the placing of fill which has 
compacted over a period of years. 

An offer of $68,000.00 to purchase this lot for consolidation with 
abutting lots 9 and 11 has been received by this office. 

This matter has been discussed with the Director of Planning, who 
endorses the sale subject to consolidation of the three lots for 
immediate development, and subject to the dedication of the required 
portions for lane purposes. 

The Supervisor of Property & Insurance is of the opinion that the 
offer represents fair market value. It is therefore, 

RECOMMENDED That Lot 10, Block 36, D.L. 184; Plan 178, be sold to 
the owner of abutting Lots 9 and 11 for the sum of $68,000.00, plus 
registration and administration fees and a proportionate part of 
the current year's taxes on the following conditions:- 
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1. Consolidation of Lots 9, 10 and 11 into one parcel at the cost 
of the purchasers and dedication of the North 10 feet of 

Lots 9 and 10 for lane purposes. 

2. Purchaser to obtain a development permit within 120 days from 
sale date; to undertake development without delay; and to enter 
into any documentation that is deemed necessary by the Director 
of Legal Services to ensure development takes place. 

3. Purchaser to satisfy themselves as to soil and drainage condi- 
tions and to be responsible for the removal of the abandoned 
sewer if required. The City does not guarantee the condition 
of the soil. 

4. Purchaser to enter into a bulkhead agreement. 

5. Sale date to be date of approval of sale by Council. 

6. No commission is payable." 


The City Manager RECOMMENDS that the foregoing Recommendation of the 
Supervisor of Property & Insurance be approved. 

3 . PRESERVATION OF ARTIFACTS 

The Supervisor of Property & Insurance reports as follows: 

"Under Council Resolution of February 18th, 1975, it was resolved: 

i 

'That the Director of Museums be notified immediately of every 
demolition permit application involving a building constructed 
prior to 1925, so that he may have the prior opportunity of 
acquiring and preserving any artifacts found worthy of same. ' 

The foregoing will create considerable difficulty for the Supervisor of 
Property & Insurance when demolition contracts are awarded. Experience 
has shown that speed of demolition is essential if vandalism and theft 
are to be avoided. The existing procedure is to call for demolition 
contracts on the morning following vacant possession of the building, 
sealed bids are opened by the Supervisor of Property & Insurance, and 
the contract is awarded the same morning. When the successful con- 
tractor is so advised, he then has full right to salvage, and in effect 
is fully responsible for the structure, all by-law requirements, and 
is in control of the building, subject to his compliance with his con- 
tract. It also should be noted that the bid price for demolition is dir- 
ectly related to the amount of salvageable materials in the building. 
A building with good salvage value could be wrecked at little cost to 
the City and it follows that if materials that have salvage value are 
removed prior to the contract being awarded, there will be a higher 
cost of demolition. 

The Director of Museums, by letter dated April 22nd, 1975, informs that 
he is now in possession of articles from 533 East Cordova Street, which 
he is holding pending a decision on policy which will decide procedures 
re extra cost of demolition and adding the artifacts to his permanent 
collection. He states these articles have a value of $450.00. The 
demolition cost to the City for the building was $750.00. If the 
demolition contractor had the benefit of this salvage, the cost to 
the City would have only been $300.00. 

It is noted that since February 18, 1975, approximately 25 - 30 demo- 
lition applications have been sent to the Director of Museums; of these, 
only three buildings were City-owned and only one, (53 3 East Cordova,) 
produced any artifacts. 
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In order to set up a procedure that may satisfy the requirements of 
all parties concerned, the following is forwarded for Council con- 
sideration : - 

PROPERTIES ALREADY ACQUIRED: 


1. When notice is given to the tenants, the Director of Museums, 
the Heritage Board, and the Director of Permits & Licences 

be given notice of the action, at the same time; 

2. The Director of Museums to notify the Supervisor of Property 

& Insurance, in writing, which articles will be designated for 
salvage and a schedule of the time of removal, and that his 
arrangement to dismantle and remove the artifacts be guaranteed 
by a specific date. The building to remain in control of the 
Supervisor of Property & Insurance until this date. 

3. When this is completed, tenders be called for demolition of the 
remaining improvements on the land, in accordance with normal 
procedure . 

It should be noted that there could be considerable involvement in 
a large building, such as Seagate Manor, commercial or industrial build- 
ings . 

FUTURE ACQUISITIONS : 


In future acquisitions, it is proposed that the Director of Museums 
and the Heritage Board be informed at the time of acquisition, and 
their requirements recorded in writing to the Supervisor of Property 
and Insurance. These artifacts then may be removed immediately prior 
to demolition. 


The Supervisor of Property and Insurance recommends that: 

1. Others (e.g. Parks Board, School Board, and P.N.E.) be informed 
of this general procedure so that a co-ordinated approach may be 
set up in relation to the demolition of buildings under their 
control . 

2. The foregoing be approved as a basis for general procedure on 
demolition . 


The City Manager RECOMMENDS that the recommendations of the Supervisor 
of Property and Insurance be approved, and further, that the City 
absorb the additional costs of demolition caused by the removal of 
artifacts for a six month trial period. At the end of that period 
the Supervisor of Property and Insurance to report back on the ex- 
tent of the program and the costs involved. 


k- Sale of Portion of Lot 19, Block 18, D.L. 
668-67O; N.W. Corner Inverness Street and 
37th Avenue 

The Supervisor of Property & Insurance reports as follows :- 

"On September 26th, 1972, Council resolved to widen 37th Avenue between 
Inverness and Fraser Streets, and to sell the 16-foot surplus portions 
of the City-owned properties not required for road purposes, to the 
abutting owners for the nominal sum of $100.00, plus survey costs, 
registration fees, etc. This action was confirmed on December 17th, 
1974, and to date six owners have taken advantage of this opportunity. 
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A further offer to purchase one of the 16-foot surplus portions has 
! been received from the owner of Lot 20, Block 18, District Lots 668 
to 670. Complying with the foregoing Council authority, this office 
would under normal circumstances recommend that the North 16 feet of 
Lot 19, Block 18, D.L. 668 to 670, be sold to the abutting owner for 
the sum of $100.00, plus a proportionate part of the current year's 
taxes and $175.00 to cover survey, preparation of the deed of land, 
plans, and registration fees, subject to the following conditions :- 

(a) Consolidation of the 16-foot strip with Lot 20, Block 18, 
D.L. 668 to 670. 

(b) Preparation by the City of the subdivision plan and the 
deed of land; all other documentation that may be required 
by the Land Registry Office to c omplete registration to be 
provided by the purchaser. 

the balance of the property to be sold to the City Engineer for street 
widening purposes for the sum of $11,000.00 

However, this situation differs from the sales already approved, in 
that the abutting lot measures 49.5 feet. The addition of the surplus 
16-foot strip would create a site of 65.5' X 98', capable of resub- 
division into two lots. For the sum of $100.00 the purchaser would be 
in a position to create an additional saleable lot. A check with the 
Planning Department has confirmed this. 

In this situation, and any similar situation that may arise with res- 
pect to this portion of 37th Avenue, it is RECOMMENDED that the 
Supervisor of Property and Insurance be authorized to negotiate the ^ 
sale of the surplus portion of property at market value, allowing 
^ the sale price of $100.00 to stand only where the additional footage 
does not permit the creation of an additional lot. ' 

I 

The City Manager RECOMMENDS that the foregoing recommendation of the ' 
Supervisor of Property and Insurance be approved. 

INFORMATION 

1 5. HOUSE FOR REMOVAL 

! — 6291 Frontenac Street 

' Lot 55, Blocks 3 ?c h, N.E.jg D.L. 339 

The Supervisor of Property & Insurance reports as follows :- 

"On November 12, 197U» Council approved the acquisition of Lot 55, Blocks 3 
and U> N.E.-|- D.L. 339 for consolidation with the abutting City-owned lands 
for the development of family housing. It was reported at that time that 
the dwelling was in good condition and that it was proposed to advertise 
the dwelling for removal, or demolition if it could not be sold for removal. 

The dwelling was advertised for removal on May 7th, 1975 but no offers were 
received by the time tenders were to be opened. However, on May 12th, 1975 
an offer to purchase the dwelling for removal was received in the amount 
of $735*00 inclusive of sales tax, which offer was accepted by the Supervisor 
of Property & Insiirance, subject to the purchaser: 

(a) removing the dwelling and all debris from 
the site by June 12th, 1975; 

(b) obtaining all necessaiy permits for the 
removal of the dwelling; 

(c) indemnifying and saving harmless the City 
from all claims." 

The City Manager submits the foregoing report of the Supervisor of Property and 
Ins^xrance to Cornell for INFOBMATION. 

FOR ADOPTWN SEE PA6E(S) IJj^ 



REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON 

HOUSING AND ENVIRONMENT 


May 8, 1975 

A meeting of the Standing Committee of Council on Housing and 
Environment was held in the No. 1 Committee Room, Third Floor, 
City Hall, on Thursday, May 8, 1975, at 1:30 p.m. 

PRESENT: Alderman Harcourt, Chairman 
Alderman Bird 
Alderman Boyce 
Alderman Cowie 
Alderman Rankin 

CLERK: R. Demofsky 

The Minutes of the meeting of April 24, 1975, were adopted. 

RECOMMENDATIONS : 

1 . Pioneer Park 

The Chairman advised that he had received letters from the 
Downtown Eastside Residents Association, the United Housing Foundation, 
and the Save Our Park Land Association, requesting that Pioneer 
Park be upgraded and that benches be reinstalled. 

Mrs. May Brown, Chairman of the Park Board, informed the Committee 
that the Park Board was anxious to upgrade and improve this street 
triangle. However, a Council decision would be required to make this 
area into a park-like setting with benches, etc. 

Mr. Lesser of the Merchants Association informed the Committee 
that this association was in favour of restoring the benches, and 
making this area more attractive to people as long as it can be kept 
that way. 

The Committee noted that several stores in the area sell 
quantities of canned heat, b^y rum, glue, etc. which only magnified 
the existing problem. Sufficient City by-laws currently exist, 
however, enforcement is not strict enough. Construction of the detox 
centres, which is under the control of the Provincial Government, is 
approximately one year behind schedule. In conclusion the Chairman 
informed that the Community Services Committee would be investigating 
the matters of more stringent controls over stores selling canned 
heat, bay rum, glue, etc. and the present status of the detox 
centres . 

RECOMMENDED, 

A. THAT the Park Board prepare a design for upgrading the 
street triangle known as Pioneer Park. 

B. THAT City representatives meet with the Park Board to 
discuss the matter of financing this project and report 
back to this Committee on May 22, 1975. 

* * * * 

At this point in the meeting all Members of the Housing and 
Environment Committee wished Alderman Rankin a very happy birthday. 

* * * * 


Cont'd . . . 
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Clause 4 Cont/d . 

However, 48th Avenue, Ross Street and Waverley Avenue form 
an enclosed 'U' shaped street with access only on to 
Inverness Street to the east at Waverley and 48th Avenue. 
There is a small shopping area and an elementary school two 
blocks to the east at 49th Avenue and Knight Street, so that 
48th Avenue is the natural outlet for the homes on Ross 
Street. 

If the sidewalk on 48th Avenue is not constructed, the 
residents on Ross Street, including school children, will 
not have sidewalk access out to Inverness Street, although 
they will be paying for sidewalks in front of their own 
properties . 

I RECOMMEND that the project for P.C. Concrete sidewalks. 
Schedule 377, Item 2, proceed as originally approved by 
Council. " 

Your Board 

RECOMMENDS the foregoing report of the City Engineer be 
adopted. 


CONSIDERATION: 

5. Parking Accommodation - Police Members 
Attending Court 

The City Engineer reports as follows: 

"At its meeting on March 12, 1970, the Board of Police 
Commissioners passed the following resolution: 

'THAT City Council be requested to consider 
authorizing temporary parking exemption permits 
for members of the Force attending Court with 
the understanding that proper control would be 
exercised over the issue of such permits. ' 

This resolution was passed after a report from the Chief 
Constable that the Executive of the Policemen's Union had 
expressed concern over the lack of on-street parking for 
members of the Force attending Court. He requested that 
the Chief Constable be asked to consider authorizing the 
use of temporary exemption permits for members attending 
Court. He said if such arrangement could be made, the 
permits would be under strict control and issued to the 
member when he appeared for Court and returned when he was 
through . 

The request has been discussed further with the Chief 
Constable and parking conditions in the area have been 
reviewed. The Chief Constable has supplied the following 
information regarding the number of personnel attending 
Court : 

(a) On an average day, 40 to 45 members of the Force 
attend morning session of Court at 312 Main 
Street during off-duty hours. 

(b) Approximately 19 off-duty members attend morning 
Court at 475 Main Street. 


Cont/d. 
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2 . Housing Conversion Study 

Submitted for the Committee's consideration was a Housing 
Conversion Study done by the Planning Department and a City Manager's 
Report dated April 30, 19 75, regarding the same report. These are 
on file in the City Clerk's Office. 

Mr. T. Jenkinson, Associate Director, Overall Planning, reviewed the 
City Manager's Report with the Committee. In reviewing the report 
he noted that a dichotomy has become apparent from this study. On 
the one hand is the accute shortage of rental housina in Vancouver and 
on the other hand is the unexplainable conclusion that the present 
property owners of Vancouver, do not, by a quite stable majority, want 
to have suites in their own homes. This is dispite the fact that this 
would appear at first to be a reasonable way of creating additional 
rental housing units at a relatively low cost. 

The Housing Planner advised that the City and the G.V.R.D. 
Planning Departments would be bringing forward proposals for compact 
housing in the very near future. 

During the ensuing discussion the Committee realized that pilot 
projects always face a certain amount of neighbourhood resistance. 
It is very important that Council Members have all the practical 
information when introducing such a project into a community. The 
Committee while appreciating the value of single family dwellings felt 
that there were areas in the City where people would be more in favour 
of implementing secondary suites in their homes. 

RECOMMENDED , 

A. THAT the guidelines for secondary suites as outlined in 
the above noted City Manager's Report dated April 30, 1975, 
be approved. 

B. THAT plebiscites be held in the following areas to determine 
if the residents favour secondary suites in their single 
family dwellings : 

- Kitsilano (RS-1) 

Grandview-Woodlands (RS-1) 
Cedar Cottage 
Hastings East 

Votes are to be given only to owner occupiers in the above 
noted areas. 


INFORMATION 


3. City Owned Land Bounded by Jericho Park, Point Grey Road, 
Wallace Street and Second Avenue 


The Committee considered a Manager's Report dated April 25, 1975, 
(on file in the City Clerk's Office) regarding the above noted matter. 
This report stated : 

"The Director of Planning reports as follows: 

Council on November 12, 1974, when dealing with the Manager's report 
concerning surplus lands in the Locarno Park area resolved "that the 
Director of Planning and the Supervisor of Property and Insurance be 
directed to investigate further the development of the area bounded by 
Point Grey Road, Wallace Street, 2nd Avenue and Jericho Park, for 
housing and report through the Standing Committee on Housing."' 


standing Committee of Council 

on Housing and Environment 

May 8, 1975 - 3 - 


The subject site comprises 4.68 acres, and includes Lots 1 through 10, 
East Part, District Lot 448. The westerly 188 feet of the site. Lots 5 
except south 140 feet, south 140 feet of 5, and 6, comprising 1.24 acres, 
were purchased for park purposes and are presently used for parking by 
visitors to Jericho Beach and the Jericho Tennis Club. The remainder of 
the site, Lots 1-4 and 7-10, comprising 3.44 acres, was purchased for 
roadway purposes and is presently vacant. The Parks Board's tentative 
plans for Jericho Park include continued use of the westerly portion of 
this site for parking. The City Engineer will be reporting to Council 
at a future date about keeping the option open to construct a Point 
Grey Road extension in the future if traffic conditions warrant such 
a facility. This extension would basically connect Point Grey Road 
to 4th Avenue along the eastern edge of Jericho Park. This project, 
if carried out, would require that the northwest corner of this 
site be rounded slightly. More importantly, however, significant 
volumes of traffic destined for Jericho Park, U. B. C. and the Endowment 
Lands could detract from the desirability of the site for residential 
purposes. If this connection is built, then the continued use of the 
westerly portion of the site as a parking lot would provide some separa- 
tion between the road and whatever residential buildings are constructed 
on this site. 

Discussions with residents of the community, including representatives 
of the Dunbar-lVest Point Grey Area Council and the Community Resource 
Board, indicate that some form of development is expected on this site. 
Residents would expect that such development would not exceed the 
density or height of the housing presently under construction at Wallace 
and Fourth Avenue. Generally, residents favour either townhouses for 
families or senior citizens' housing. Two co-op groups in the area, 
the Point Grey Housing Co-operative Society and the Dunbar Village 
Community Co-operative, have expressed interest in developing housing 
on this property and have submitted briefs to the Standing Committee 
on Housing and Environment to register their interest. 

Council in 1973 released for sale Parcel D of District Lot 538, a 2.86 
acre site at Fourth and Wallace for senior citizens' housing. This 
site, immediately south of the subject lands, was subsequently rezoned 
from RS-1 to RM-3A; two hundred units of housing for senior citizens are 
presently under construction at a floor space ratio of 1.0. The B. C. 
Housing Management Commission as of February, 1975 had 204 applications 
on file for this particular project, and 3372 applications for senior 
citizens' housing anywhere in the lower mainland. There are relatively 
few senior citizens' housing units available west of Granville Street, 
and the complex presently under construction will partially accommodate 
an acute demand. 

The Planning Department's view is that the subject property is an 
excellent location for low density multiple housing; , and particularly 
senior citizens' housing. Ideally, the movement o.t West Kitsilano and 
Point Grey senior citizens into purpose-designed housing could have the 
effect of freeing some family-type housing in the area for ftunily use. 

Several factors combine to make this site particularly appropriate for 
seniors: the proximity of Jericho and Pioneer Parks, the local shopping 
area at Fourth and Alma, Fourth Avenue bus routes, and the possible use 

of Brock House as a senior citizens' activity centre. The use of the 
property for seniors' housing offers a significant advantage over 
family housing for residents of the adjacent residential area, in 
terms of much lower traffic volumes associated with the development. 
Since Jericho Park, the Jericho Tennis Club and the Royal Vancouver 
Yacht Club already bring traffic into the area, this is believed to 
be an important consideration. Generally, the Planning Department 
favours the use of this site for housing for senior citizens. 

The Director of Planning RECOMMENDS: 

"1) THAT Council designate Lots 1 to 4 and 7 to 10, East Part, 
D.L. 448 for senior citizens' housing, to be developed at 
a maximum floor space ratio of 1.0. 
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2) • Alternatively, THAT Council designate Lots 1 to 4 and 7 to 

10, East Part, D.L. 448 for family housing, to be developed 

at a maximum floor space ratio of .75 and a density of 18 

to 25 units per acre, depending on the size of the units 
that are developed. 

3) THAT Council, upon the recommendation of the Supervisor of 
Property and Insurance, establish a market value for the site and 
invite proposals from non-profit groups or agencies who are 
prepared to work out a scheme of development with local 
residents and the Planning Department, and select a sponsor 

for housing on this site." 


Following brief discussion it was, 
RESOLVED, 

A. THAT the above noted City Manager's Report be received. 

B. THAT a decision on th;ls report be deferred until Mr. Jeroff, 
the new Housing Director, arrives. 


4 . Chinatown Development Association Housing Projects 

i . 2900 East 22nd Avenue and Boyd and Renfrew 

The Housing and Environment Committee at its meeting on 
April 24, 1975, when considering a Housing Status Report, 
recommended , 

"THAT representatives of the Vancouver Chinatown 
Development Association be invited to appear before 
this Committee to discuss their housing projects 
at 2900 East 22nd Avenue, and Boyd and Renfrew and 
at 115-121 Keefer Street." 

Representatives of the Vancouver Chinatown Development Association 
were not present and the Committee considered a letter from the 
Law Department (on file in the City Clerk's Office) which stated 
in part: 

"As requested I got in touch with Mr. Ridgway of 
Lawrence & Company, solicitor for the bank involved 
in the financing of the project. 

I was informed by Mr. Ridgway that the documents 
had been sent to the Leung's in September, 1974 and 
that subsequently there had been a modification in 
the documents pertaining to discharge of the mortg?>ge 
in February of this year, and that they had been 
waiting to have these signed by the Leung's. 

I telephoned Mrs. Leung on May 1, 1975 and was informed 
that she was ill and was later contacted by Mr. Leung 
on two occasions. As a result of the subsequent 
telephone calls I was informed by Mr. Leung that the 
problem of the discharge of the mortgage has been clari- 
fied and the problem should be resolved shortly which 
will permit consolidation and subsequent issuance of the 
development permit. He stated that this procedure should 
not take more than a week or so. " 

RESOLVED, 

THAT the above noted letter be received. 
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ii. 115-121 Keefer Street 

The Chairman reported that in order to keep this project 
going the maximum allowable floor space ratio for this site 
would have to be increased ,' ovmers of this site would have to 
consider a lower selling price, and C.M.H.C. would have to be 
asked to reconsider financing of such a project. He further 
advised that he would look into these matters and report back. 

RESOLVED, 

THAT the verbal report of the Chairman be received. 

5 . Fire By-law Appeals 
i. Hampton House, 2155 West 38th Avenue, Mr. W. Stoneman 

The Housing and Environment Committee on April 24, 1975, deferr 
this matter pending the appearance of Mr. W. Stoneman. The Committee 
considered a letter from Mr. W. Stoneman (on file in the City Clerk's 
Office) which stated in part: 

"We have had notice from the Vancouver Fire Department requiring 
installation of emergency lighting in the hallr and stairwells 
at the above address. 

It is the view of the Greater Vancouver Apartment Owners 
Association, of which we are a member, that the lighting 
installation asked for is unnecessary. This building is of 
modern construction including the latest requirements in its 
fire exit system. To our knowledge there has never been a 
fatality in a fire in a modern medium high rise where lack of 
emergency lighting in halls and stairwells was a contributing 
factor. Therefore it would appear to us that the proposed changes 
in lighting are an unnecessary expense that must be passed on > 
to the tenants at a time when costs of operation are extremely 
high and rents are limited. 


It may be unwise for the City of Vancouver to put modern concrete 
apartment buildings under the same classification, regarding 
fire regulations, as the number of older hotels that may have 
obsolete fire exit systems as well as a very different clientele 
which contribute to the fire hazard. 

VJould you please give serious consideration to changes in the 
fire bylaw. " 

The Committee also considered a City Manager's Report, from the 
Fire Chief, which stated: 

"This building is a 7 storey apartment building with both fire 
exit stairs in the central core where there is no natural light 
whatever. Consequently if the artificial illumination fails in 
these stairways and corridors and tenants will be in complete 
darkness and unable to navigate them even during daylight hours. 

The Fire Warden's Branch has received many complaints over recent 
years from persons who have experienced difficulty in this type of 
building during power outages. The National Building Code, which 
deals" with new buildings, recognizes this problem and requires 
emergency lighting in similar new buildings. 

The Fire By-law simply makes this sensible requirement retro- 
active in applying it to existing buildings. The Fire By-law 
does not contain any provision for appeal in this matter. 

A recent amendment to the Fire Marshal Act also requires emergency 
lighting in these existing buildings." 
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Mr. Stoneman was present and during discussions with the Committee 
suggested heat sensors should be installed in each suite and in hotels 
and lodging houses with a master heat sensor in the Manager's Apartment 
so that he would always be alerted when a fire was beginning in a 
suite . 

The Chairman advised Mr. Stoneman that in Council on Tuesday, 
May 6, 1975, it was resolved, 

"THAT Alderman Harcourt be authorized to meet with appropriate 
Provincial Government officials on the matter of renovations 
provided in the present regulations and to discuss what 
recomraendations re the Fire Marshall's Act, are contained in 
the Keenleyside Report." 

RESOLVED, 

THAT the letter of Mr. Stoneman and the City Manager's 
Report be received. 

ii . 406 Union Street 

On March 27, 1975, when considering a Fire By-law appeal on 
the above noted lodging house the Committee was informed of a 
dangerous fire escape on this building, and recommended that Mrs. Sam 
repair the dangerous fire escape on or before April 24, 1975, or have 
the building closed. 

The Chief Fire Warden today informed that the necessary repair 
work had not been done. Further that this particular case would be 
in court on May 14, 1975. 


6 . Correspondence 

The Committee considered letters sent from Alderman Harcourt 
to the Minister of Housing and the Minister of State for Urban Affairs 
regarding the Housing Corporation. These letters, which are on file 
in the City Clerk's Office, advised that the City of Vancouver is now 
prepared to directly and actively assist in improving the quality 
and quantity of accommodation for its citizens through the Vancouver 
non-profit Housing Corporation. It went on to outline the specific 
goals for this corporation and the approximate funding assistance from 
both the Provincial and Federal Governments. 

The Committee also considered a letter to the Department of 
Housing in Victoria regarding the proposed Kiwanis-Soroptomist 
Senior Citizens' Project, which expressed frustration resulting 
from conflicts between Federal and Provincial levels of Government, 
causing unjustified delays in the construction of housing in 
Vancouver. 

RESOLVED, 

THAT the above noted correspondence be received. 


The Meeting adjourned at approximately 3:17 p.m. 


FOR ADOPTtON SEE PAGE(S) (..2..^. 


PART REPORT TO COUNCIL , 


STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 



May 8, 19 75. 


A meeting of the Standing Committee of Council on Finance 
and Administration was held in No. 2 Committee Room, Third 
Floor, City Hall, on Thursday May 8, 19 75, at approximately 
1:30 p.m. 


PRESENT; 


Alderman Volrich, Chairman 
Alderman Bowers 
Alderman Marzari 


ABSENT ; 


Alderman Kennedy 
Alderman Sweeney 


COMMITTEE 
CLERK; 


G. Barden 


RECOMMENDATION 


1. Vancouver Museums and Planetarium Association - Budget 


The Committee had for consideration a Manager's report 
dated April 22, 1975 advising that the Vancouver Museums and 
Planetarium Association has a projected budget deficit in 
1975 of $10,768 before the inclusion of the following expense 
items detailed on a sheet distributed by the Association at 
the meeting : 


Insurance 


$13,000 

Trucks 


$2,700 

Alarm System 


$2,600 

Grounds 


$14,000 

Parking Lot 


900 

Pump Station 


$3,000 

Scavenging 


$1,500 

Water Rates 


$2,800 


TOTAL 

$40,500 


The Association deleted the above items from their budget 
and are requesting the City to absorb these costs. These items 
have been performed by the City for the Association each year 
and the Association has paid the City for the services. 

The Association noted that other levels of government must 
assume a portion of the burden of operating the museum and it is 
their intention to continue to develop revenue from other tax 
supported sources. They stated it is unfair that the City of 
Vancouver is the main fina ncial contributor to th e A ssociation, 
as the Museum/Planetarium is used by the public at large not 
just citizens of Vancouver. 

The Committee questioned whether the in'cre ase~ requested is" 
for additional staff and indicated the Association. should 
submit a more detailed report on their budget needs. 
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Following further discussion it was, 
RECOMMENDED 

THAT the City Council support a submission by the 
Vancouver Museums and Planetarium Association to 
the Provincial Government for financial assistance 
having in mind the fact that the public at large 
participates in activities at the Museum not just 
the citizens of Vancouver; 

THAT City Council request a meeting with the 
Provincial Government together with officials 
of the Vancouver Museums and Planetarium 
Association to discuss this matter; 

THAT further consideration of the V.M.P.A. request 
for an increased grant be deferred pending a report 
from the Association giving specifics such as original 
allotment, where the grant is deficient in the area 
of the City's responsibility, history of staffing, etc. 

INFORMATION ; 

2. Meeting With Premier and Minister of Municipal Affairs 
, on Matter of Financial Assistance to Municipalities 

The Committee had for consideration a report from the 
Chairman dated May 5, 1975, (copies circulated) advising that 
as a member of a Special Committee of the U.B.C.M. he attended 
the meeting of April 24, 1975, with the Premier and Minister of 
Municipal Affairs in Victoria when the Government announced its 
formula for distribution of anticipated natural gas revenues 
for the year 1975. The total amount to be distributed this year, 
regardless of the extent of the increase in natural gas export 
price, is $20,000,000. The Chairman reported that the main 
items of the allocation are as follows: 


"Every municipality regardless of size will receive 
$25,000. This comes to a total of $3 . 45-million . 

A further $3.2-million will be paid to municipalities 
on the basis of $100 for each housing unit started in 
1974. This would be determined on the basis of building 
permits issued. The intent here, of course, is to 
encourage activity in the housing field and the government 
has also stated that 'This reflects recognition of the 
demand that growth places on municipal services.' 

$8 . 24-million will be distributed on a formula based 
on the relationship between operating costs in each 
municipality as compared to the total operating costs 
for all municipalities in the province. This distribution 
will be based on the 1973 figures which are the latest 
complete figures available. 

About $1 . 31-million will be allocated to assist in the 
construction of water systems. This is intended as a 
'companion program' to the Sewerage Facilities Assistance 
Act passed in 1974. 

$l-million will be made available to Regional Districts 
to assist in capital costs of waste disposal sites 
including land acquisition, building of fences, and 
purchase of equipment. 
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About $3-million will be retained in a 'Community 
Disparity Fund' which is intended, according to the 
government's statement 'to assist those municipalities 
with low assessment bases which have, as a result, 
special problems'." 

He stated a total of $2,777,996 will come to Vancouver 
based on the following: 

1. "Vancouver will receive a basic grant of $25,000, 

as will all other municipalities in the province. 

2. Vancouver will receive an amount of $258,000 under 
that part of the formula which is designed to 
encourage housing starts. There were 2,580 housing 
starts reported in Vancouver in 1974. 

3. Vancouver will receive an amount of $2,494,996 under 
that part of the formula that is based on the relation- 
ship between operating costs in an individual municipal- 
ity to the total operating costs of all municipalities 
in the province." 


Following further discussion it was, 

RESOLVED that the Chairman of the Standing Committee 
of Council on Finance and Administration, 


A. Discuss with the Director of Finance and other 
officials the kind of allocation formula which 
would be most equitable from Vancouver's point 
of view. 

B. Press Vancouver's position with the Provincial 
Government directly and also through UBCM. 

C. Request the Director of Finance to immediately 
prepare a submission to the Provincial Government 
to apply for an allocation of additional funds from 
the Community Disparity Fund, such submission to 

be considered by the Finance Committee and approved 
by Council before presentation. 


FOR AD0P7K)M SEE P/,GE(S) [J.^ 


The meeting adjourned at approximately 3:00 p.m. 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


May 1975 


A meeting of the Standing Committee of Council on Community 
Services was held in the No. 1 Committee Room, third floor, City 
Hall on Thursday, May 1975 at approximately 3:30 p.m. 


PRESENT: 


Alderman Rankin, Chairman 
Alderman Boyce 
Aid erman Marzari 

Alderman Sweeney (Clause #3 only) 
Alderman Volrich 


COMMITTEE 
CLERK : 


R. Demofsky 


CONSIDERATION 


1 . Dial-a-Dietitian - Grant Request 

Council on March iS, 1975» when considering a Community Services 
report on this matter, approved the recommendation: 

"THAT City Council grant $23^.29 to Dial-a-Dietitian to 
cover rent, telephone and office supplies for January, 
February and March, 1975." 

The Committee today considered a letter from the British Columbia 
Dietitic Association dated April 30, 1975 which is on file in the City 
Clerk's Office, requesting continuing support for the Dial-a-Dietitian 
Program. It stated: 


" Reference is made to our letter dated January 3I, 1975. At that 
time we requested financial support from the City of Vancouver 
for Dial-a-Dietitian. The Health Department, Government of 
British Columbia had provided funds for B. C.D.A. to pay the salary 
of a co-ordinator for the months of January, February and March, 
1975. We requested $238.29 to cover the cost of the rent, tele- 
phone and incidentals for the same period. We thank you and your 
Ccimnittee for approving the exi)endit\ire as requested. 

We have now received a letter from the B.C. Department of Health 
stating that they have approved a grant to the B. C.D.A. for the 
purpose of hiring a co-ordinator for Dial-a-Dietitian for this 
fiscal year. We have discussed with Dr. Bonham the possibility 
of. the city either providing us with office space and a telephone 
in one of the health units or giving us funds to continue paying 
for the space at 207 W. Hastings Street where we are now located . 
Dr. Bonham supports the continuation of this program. Our 
expenses per month are rent - $ 5I.OO 

telephone - 21. 21 
incidentals - 10.00 
$ 52.21 

The total for a 12 month period is $986.52. 

We feel that the services of dial-a-dietitian fills a definite 
requirement in the community. The public use of the service has 
been increasing steadily. During the past 3 months fran 1^+ to 
17 people have phoned per day seeking information about food, 
nutrition and how it effects their health. To date 6,200 calls 
have been received. The calls have dealt with the following 
subjects: 
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Normal Nutrition 
Therapeutic Diets 
Miscellaneous 
Caloric values 
Recipes 


28.7^ 
25.^0 

8 i 
6.6^ 


Controversial Diets 
Food Safety 
Food Storage 
Food Additives 
Food Budgeting 


5.1% 
k.lio 

k i 

1.2% 


We appreciate your Comniittee ' s support of this project for the past 
three months and hope that you will give favourable consideration to 
continuing the support. " 

During discussion of this matter the Medical Health Officer 
advised that office space would be available on Hamilton Street 
in approximately three months. 

RECOMMENDED 

THAT financial support in the amount of $82.21 per month 
be given to the Dial-a-Dietitian Program for up to six 
months, to cover rent, telephone and office supplies and 
when f easible »of f ice space in Hamilton Street Health Unit 
be given to them for up to six months. 

(A tie vote resulted and this matter is submitted to Council 
for CONSIDERATION.) 


RECOMMENDATION 


2 . Carnegie L i brary 

At a joint meeting of the Housing and Environment and Community 
Services Committees on March 18, 1975 > when discussing this topic, 
Mr. B. Eriksen of the Downtown Eastside Residents* Association, 
advised that his organization was discussing the future use of this 
building with the Native Courtworkers ' Association. It was recommended: 

"THAT the Carnegie Library be included in the Downtown 
Eastside Neighbourhood Improvement Program, and as 
part of this program the use of this building as a 
multi-use community centre be considered." 

Today a representative of the Native Courtworkers' Association 
advised that requests for funding had received no replies. 

The Committee considered a brief from the Downtown Eastside 
Residents* Association which is on file in the City Clerk's Office 
and stated in part: 


"in September 1974, with local input, D.E.R.A. organized an ad hoc Committee 
comprised of representatives from the Parks Board, D.E.R.A., Vancouver Community 
(College, Vancouver Public Library and the Downtown Community Health Society. The 
])urpose of the Committee was to gather and co-ordinate proposals received from 
<;oinmunity groups and organizations interested in the Carnegie Library, as a multi 
purpose community facility in the downtown eastside. 141 community organizations 
vrere contacted and 30 written replies expressed interest in four main areas: health; 
« ducationj recreation; and human resources. 
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Within a one block radius of the Courts (312 Main Street 
and 475 Main Street) there are 285 on-street parking spaces 
that are regulated by parking meters or parking time limit 
signs. The time lim.its range from half-hour to two hours. 
Within this same area and in the adjacent block on Cordova 
Street, there are 30 on-street parking spaces now allocated 
for Police vehicles because there is insufficient off- 
street space in the Police parking lot. Thirteen of the 
spaces are used to accommodate an overflow of Police cars 
during shift change. Between 10:00 a.m. and approximately 
2:00 p.m. these same thirteen spaces are used by members of 
the Force attending Court during off-duty hours (the use is 
controlled by the Police Department). 

The present request asks City Coiincil to authorize exemption 
permits to allow members of the Force to park their private 
cars on-street and be exempt from the parking meter fee and 
parking time limit regulations when attending Court. 

Continuing use of the thirteen Police zone spaces mentioned 
above, with the addition of exemption permits for fifty cars 
each day, would provide parking for the number of personnel 
attending Court on an average day. 

The regulated parking in this area is fairly well used 
throughout the day and fifty exemption permits represents 
approximately 18^ of the total spaces available for public 
use for all business and Court purposes. 

As mentioned above, there are also 30 on-street spaces now 
designated for Police use. It is difficult to determine 
the most appropriate ratio between reserved on-street 
Police parking and public parking. In discussing this 
particular aspect, the Chief Constable suggested that 20 
exemption permits, although not meeting the members full 
requirements, would be very helpful. 

If exemption permits are granted, the identification on the 
vehicles and control of the permits, should be handled by 
the Chief Constable to insure that the permits are used only 
when the members appear for Court and are returned when 
through. 

Council ' s attention is drawn to the fact that a further 
policy decision will be required concerning use of available 
parking spaces at the proposed Provincial Court Complex on 
Main Street and the re-designed Public Safety Building. 
The decision to be made now is likely to be reviewed when 
the Courts are completed and off-street parking is available." 

Since this is a matter of policy, your Board submits the matter to 
Council for CONSIDERATION. 


FOR AD0?Ts0.^3 SEE PAGe(S)....2./.k 
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In October 1974, the Vancouver Heritage Advisory Board designated the Carnegie 
iLibrary an historic site. With the assurance that the building could not be demolished, 
the Committee went ahead and formulated detailed plans for the use of the building 
vlth the assistance of Downes Achembault Architects, who had drawn up the original 
lenovation plans. 

PRESENT PROPOSAL 


The committee felt it was essential that the Carnegie Library be put to the 
widest possible community use. 

Adequate recreational facilities are lacking in the downtown eastside. The two 
fcacilitics used by the Downtown Eastside Recreation Project are inadequate and with 

future plans of expansion by the landlords of these facilities the D. E. R, P, 
will not have any place to go. Other recreational services not operated by 
D, E. R. P. are missions and drop-in centres. None of these facilities are able 
t3 adequately offer a full varied recreational service. 

i The D. E. R. P. presently operates a small library. Although there is a member- 
siiip of 500, there is only enough room for three people at a time. There is no space 
for private quiet reading. Therefore, it is imperative that a branch library be 
established and operated by the Vancouver Public Library. 

Generally we are confirmed in our opinion that the uses established by the 
E. R. A. would cover those identified by the Native Courtworkers . 

We have, up-dated our original space needs schedule by deleting the Downtown 
C(j)mmunity Health Society and including a column indicating the requirements of the 
Native Courtworkers • We found no difficulty in placing the letter N 

•j;ainst most uses previously shown; the only addition is a Media Production Area 
which could be shared with the proposed area designated for meetings and films, etc. 

We understand that the Native Courtworkers themselves have abandoned the "Longhouse" 
a proposed use. The Museum function could be accommodated throughout the building 
ii;d be part of the general planning and design conditions. As to the Native Court- 

rkers request for the accommodation of "Indian Homemakers", these are envisaged as 
cjnants who simply lease space if the Courtworkers had the use of the whole building, 
milar conditions apply to the "Justice Development Commission" which also would be 
straightforward sub- lease of surplus space, (we understand that this body has just 
.ejased some 1,800 sq. ft. at 454 W. Broadway). The "De-Tox Centre" proposed is, in 
>vjr opinion, a totally unsuitable use for this building. 


Cont'd . . . 


229 


Standing Committee of Council ..... 4 

on Community Services 
May g, 1975 

Clause #2 continued : 

In summary, we are of the opinion that the Native Courtworkers ' needs relating 
to the total community, can be easily accommodated within the framework set by D.E.R.A. 
We feel that a more intensive use of space would result if the needs of the whole 
community including the people served by the Native Courtworkers, would be met in the 
way proposed by D.E.R.A. especially since many of the areas would normally be used 
only for pre- determined short periods!' 

Alderman Volrich advised that $6$0,500 is currently appropriated 
in the Capital Budget for renovations to the Old Museum Building. 


Alderman Marzari reassured the Committee that the community 
program in this area had proven itself, and suggested that a mini- 
community centre should be established. It was noted that the 
Library Board, the Community Health Society, the Native Courtworkers' 
Association, Park Board and the Community College were interested 
in space in this building. 

RECOMMENDED 

A. THAT the proposal as outlined in the above noted 
D.E.R.A. brief be approved. 

B. THAT D.E.R.A. report back to the next meeting of 
this Committee outlining a breakdown of operating 
costs between the following organizations which 
are interested in acquiring space in this building: 

- Library Board 

- Community Health Society 

- Native Courtworkers' Association 

- Park Board 
Comjnunity College. 


3. Enforcement of Liquor Administration 
Branch Regulations 

The Committee considered a letter from D.E.R.A. which is on 
file in the City Clerk's Office. This brief stated in part: 

" On May 7, 1974 I brought to the attention of the Standing Committee on Social 
Services, that the L.C.B. was hesitant to take action against owners of Licensed 
;»remises, on the basis of unsubstantiated reports of violations of the Act. 

The reason for this attitude, according to both Bill Bruce General Manager, 
ind Vic Woodland Executive Assistant, was that without charges being laid and 
(convictions being obtained by the Police Dept. , whose duty it is to enforce the 
Ij.C.B. Regulations, the L.C.B. would be in the position of acting as a kangaroo 
<;ourt^if they were to suspend licenses on the basis of reports. 

It was also brought to the attention of the committee that the top brass in 
tthe Police Dept. had instructed officers not to lay charges against owners, tapmen, 
(r waiters for infractions of the L.C.B. Regulations. This was confirmed at that 
meeting , but nothing was resolved as there were no instructions nor recommendations 
to the Police Brass or to Council that the Law be enforced without favour. 
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Consequently, we are still having problems with Licensed Premises , for example, 
On April 23, 1975^ at 12 noon , during a meeting of the Youth Team Meeting at the 
C.C.Y.R. 52 Water St. Constable Tony Hears, related an incident which had occured 
recently at the Nelson Place Beer Parlour, Tony had noticed that a young woman who 
was seated and drinking , appeared to be very young , upon asking the beer waiter 
if he had checked the young ladies I.D. ,the waiter replied in a very indifferent 
manner that he had not. Constable Mears then checked the girls identification and 
found that she was only 12 years old. I also related an incident which had taken 
place at the Europe Hotel the evening before April 22 , 1975 . The tapman was so 
drunk that the Police found it necessary to remove him from the Premises and hold 
him in the drunk tank overnight. As there^several Police Officers present on the 
Youth Team I asked why it was that the owners and the tapmen as well as the waiters 
were never charged under the Act when they were clearly violating the Law? 

Corporal Garey Bateman made the statement that police officers were instructed 
to notify the owners of licensed premises when they were in violation of the Act 
and to give them a warning, but that the Officers were not to lay any charges. 
This statement was confirmed by Sgt. T. Findly,who was also present . 

At this same meeting ,a letter was read , expressing concern of the Youth Team 
about the lack of enforcement of the L.C.B. regulations , the letter was addressed 
to Attorney General Alex Macdonald, and after the reading it was passed around and 
signed by all present . It is ridiculous that the Youth Team Which is composed of 
several Police Officers as well as Social Workers should have to appeal to the A.G. 
RE: lack of enforcement of the L.C.B. Regulations when it is the responslbilitie of 
the Dept. to enforce the Law. I feel it is totally iresponsible on the part of the 
Police Brass to decide which Laws they will or will not enforce, and which members 
3f the general public they will or will not charge for offences against the Law ." 

During discussion of this brief the Committee expressed frustra- 
tion that appropriate charges are not. being laid in cases where 
juveniles are caught drinking in licensed premises. 

The Chairman advised that suspension of a business license was 
a very effective means of curing this problem. Once infractions 
occur everyone responsible such as managers, waiters, etc., should be 
charged. Mr. I. Math of the City Centre Youth Resources advised that 
the frequency of juveniles is higher in cabarets than in pubs. Juve- 
niles can go into cabarets just as long as they don't drink and this 
'situation is extremely difficult to police. The Committee also noted 
,that the Liquor Administration Branch was not carrying out its respons 
bility with regard to this matter. 

It was noted that many licensed premises were not diligently 
obeying related City By-laws. 

. rid V , 

Following further discussion it was 
• RECOMVIENDED 

A. THAT the Police Department be requested to report back 
' on the lack of compliance of licensed premises with 

relevant City By-laws; 
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B, THAT the City Centre Youth Resources report back on 
licensed premises where juvenile-related liquor infrac- 
tions frequently occur; 

C, THAT Mr. V. Woodland, General Manager of the Liquor 
Administration Branch, be invited to the next meeting 
of this Committee to discuss liquor regulations per- 
taining to cabarets and pubsj 

D, THAT a letter be sent to all pubs and cabarets where 
juvenile-related liquor infractions are occurring 
advising that if the incidents of these infractions 
are not substantially decreased immediately, their 
business licenses will be suspended; 

FURTHER THAT a list outlining premises where such 
infractions occur be supplied by the Police Department 
and the City Centre Youth Resources; 

FURTHER THAT when xhese letters have been sent out 
the Police Department report back on any decreased 
occurrence of these infractions. 


At this point in the meeting the Committee wished Alderman 
Rankin a very Happy Birthday and presented him with a 
birthday cake. 


The meeting adjourned at approximately 4:51 p.m. 


FOR ADOPTK}?J SEE ?AGE(S) iJj: 
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ON PLANNING & DEVELOPMENT 
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k meeting of the Standing Committee of Coxincil on Planning & Development 
was held on Thursday, May 8, 1975, in the #2 Committee Room, third floor, 
ity Hall, at approximately 3:35 p.m. 


PRESENT ; 


ALSO 
PRESENT; 

COMMITTEE 
CLERK ; 


Alderman Bowers, Chairman 
Alderman Bird 
Alderman Cowie 
Alderman Harcourt 
Alderman Kennedy (Item 3) 


Alderman Boyce (Item 3) 


M. Cross 


RECOMMENDATION 
1. RT-2 Zoning 


On April 3, 1975, the Committee resolved: 

"THAT Alderman Cowie arrange a meeting with architects and 
members of the Planning Department to arrive at guidelines 
to allow townhouse developments on lots smaller than the 
minimum lot size of 10,000 square feet. 

FURTHER THAT the results be reported back to the Standing 
Committee on Planning & Development in three weeks." 

The following letter dated April 11, 1975, from Alderman Cowie 
was distributed at the meeting: 


As instructed by the Planning and Development Committee on 
Thursday 3rd Apri I I convened a meeting with Harry Pickstone, 
Al Floyd and three architects, Neil Pelman, Henry Hawthorne 
and Vincent Kwan, to discuss and suggest interim guide-lines 
for town house development within the provision of the RT2 
by-law regulations of the zoning and development by-law 
No. 3575 for the City. 

It was agreedthat in the long term the City should undertake 
a study that would totally re-vamp the restrictive nature of 
the by-law and Harry Pickstone noted that he has included 
this in his programme for the next year or so. In the short 
term it was agreed that the eliminating of the 10,000 sq. ft. 
minimum site area requirement was an excellent idea and that 
a number of developments arising from this elimination would 
serve as a useful experiment and improve the quality and 
variety of town house developments. 

The following suggestions are put forward to the Committee to 
accompany the elimination of the 10,000 sq. ft. minimum, 
site area. 


a. That the change should only apply to townhouses 
and not apartments. 

b. That a new minimum site area should be established 
at 7,200 sq. ft. which would allow development on 
60 X 120 ft. lots as suggested. 

c. That there b e no restriction to the number of 
units (it was generally agreed that three or 
four units would be acceptable). 

d. That the horizontal light angle and the 135 degree 
containing angle restriction be eliminated. All 
other restrictions such as side yard, rear yard, 
site coverage, off street parking etc. would remain. 
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e. That development proposals be submitted to the 
Design Panel for judgement as to suitable design 
having regard to the adjacent property and the 
neighbourhood in general. " 

RECOMVIENDED 

THAT the Director of Legal Services be instructed to prepare 
a by-law amendment to the RT-2 Zoning District schedule incorporating 
the following: 

(a) That a new minimum site area should be established at 
7,200 sq. ft. which would allow development on 

60' X 120' lots. 

(b) That the change should only app"" y to townhouses and 
not apartments. 

(c) That there be no restriction to the number of units. 

(d) That the horizontal light angle and the 135 degree 
containing angle restriction be eliminated; all 
other restrictions such as side yard, rear yard, site 
coverage, off street parking etc. would remain. 

(e) That development proposals be submitted to the Urban 
Design Panel for advice as to suitable design having 
regard to the adjacent property and the neighbourhood 
in general. 


2 . Central Area Programme - Schedule 

Mr. E. Crickmore. Downtown Study Team, distributed a schedule 
(copy circulated) of the timing of various items related to the 
Downtown Study Area, the West End, False Creek, the Waterfront 
and the Development Permit Board. 

Mr. W. H. Curtis, City Engineer, requested that the items on 
I Streets and Traffic and By-pass Traffic be moved forward from 
! June 12th and 26th respectively for consideration at the 

Committee meeting of May 29th. 

A meeting with the G.V.R.D. representatives re Livable Region 
Programme was discussed. The Committee felt the evening of 
; June 10th might be an appropriate date. The Committee Clerk 
: was requested to discuss the time and date with Council members, 
i department heads and G.V.R.D. officials, and if necessary, arrange 
an alternative date. 

The Committee 

RECOMMENDED 

THAT the Schedule for the Central Area Programme, as amended 
I and subject to an appropriate time for the meeting re G.V.R.D. 
' Livable Region, be approved. 


Downtown Zoning, V/est End Zoning, Central Area Planning 
i and A Development Control Process 

k. The Committee considered West End Design Guidelines (copy circulated) 
and took the following action. 

With respect to the Section on Building Design, the Design Guide- 
lines for the following were approved: 
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Lower Level Treatment of Tall Buildings 
Privacy 

Identifiable Units 

Views 

Sunshine 

Roof Tops for Living 
Private Balconies 
Adaptable Balconies 
Entrance Transition 
Grouping of Buildings 

The Committee agreed that "Threshold Densities" should be re-written 
and that "threshold" should be changed to "maximum". 


With respect to the Section on Retail Stores, the following Design 
Guidelines were approved: 

Entrance Shape & Location (the drawing is to be 

deleted) 

Half Levels 

Local Scale Shopping Streets 
Weather Protection 
Outdoor Cafes 

With respect to the Section on Open Space, the following Design 
Guidelines were approved: 

Nature in Plazas, Squares & Public Open Spaces 
Activity Areas (the last two drawings are to' be deleted) 
Open Space Climate Protection 
Visual Privacy 

The Committee 
RECOMMENDED 

THAT the Design Guidelines for the West End, as amended, 
be approved. 

^. The Committee considered the Design Guidelines for Downtown 
(copy circulated) and made amendments as follows: 

Section 1.2.2 (a) delete "on a 2/4--hour basis and where this is not 
possible that they be open to the public". 

Section 1.2.4 - add a statement (f) to cover safety considerations 
to prevent people throwing things from the public open spaces on 
low roof levels. 

Spction" 2.1 - edit to make more precise and readable. 

Section 2.2.2 (a) - amend to read "Demolition of historic & 
heritage structures will only be permitted with the consent 
of Council in consultation with the Vancouver Heritage Advisory 
Committee. 

Section 2.2.2 (c) - delete "and basement". 
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Section 2.2.3 (a) Pt. (b) - delete 
Section 2.2.4 (d) - re-write 

Section 3.2 - delete first paragraph i.e. "Long, axial views ..." 
Section 3.2 (a) - delete "axial" 

Section 3.2 (d) - amend to read "Public viewing platforms 
should be encouraged for viewing areas of special consideration 
i.e. areas of the harbour ..." 

Section 4.1 - edit to make more precise and readable 

Section 4.2.3 (a) - "more than five miles per hour" should read 
"appreciably" . 

(b) - reword 

Section 4.2.5 (a) - should read "Where feasible, existing mature trees 

Section 4.2.5 (b) - "mature" should read "large". 

Section 5.2.2 (c) - delete 

RECOIMENDED 

THAT the Design Guidelines for the Downtown, as amended, 
be approved. 


The meeting adjourned at 6:00 p.m. 


FOR ADOPTICM SEE ?AGE(S) 
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REPORT TO COUNCIL 



STANDING COMMITTEE OF COUNCIL 
ON PLAITNING & DEVELOPMENT 


13TH MAY 1975 


A meeting of the Standing Committee of Council on Planning 
and Development was held on Tuesday, 13th May 1975, in the 
No. 1 Committee Room, Third Floor, City Hall, at approxi- 
mately 10:10 A.M. 


PRESENT ; Alderman Bowers, Chairman 

Alderman Bird 
Alderman Cowie 

Alderman Harcourt ( part time) 
Alderman Kennedy 

ALSO PRESENT; Alderman Sweeney 


COMMITTEE CLERK; M. Cross 


RECOMMENDATION 


1. Downtown Zoning, West End Zoning, Central Area Planning 
and a Development Control Process 


A. The Committee considered Section 7 of the Official Deve- 
lopment Plan for the Downtown, entitled "Elements of City 
Policy" (copy circulated) , dealing with Guidelines for 
the following Character Areas; 


A 


Financial District 

B 


Hastings/Pender Shopping District 

C 


Gas town 

D 


Chinatown 

F 


Golden Triangle 

G 


Robsonstrasse 

H 


Educational/Cultural Complex 

I 


Robson Square 

J 


Warehouse (Yaletown) 

K 


Granville Mall 

L 


Southern Slopes 

M 


Burrard Corridor 


The Committee 
RECOMMENDED 

THAT the Guidelines in the Official Development Plan 
for the Downtown shall contain a map of the Character 
Areas and a description of each one for the guidance 
of developers. 


Continued on Page 2. . . 
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B. During the discussion on description of Character Areas 
with respect to circulation and amenity, the Committee 


RESOLVED 

THAT consideration of the sub-section on circula- 
tion and amenity be deferred until the City 
Engineer's presentation on street and traffic 
aspects of the Downtown. 


The Committee felt that the description of the Character 
Areas contained statements that were not a guide to 
developers but were directed to City Council or to City 
Departments. The statements should be deleted or reworded. 
Some statements were Downtown-wide and did not apply to the 
specific Character Area. These statements should be in- 
cluded in a section of Downtown-wide guidelines for the 
guidance of developers. 


(At this point, Alderman Harcourt left the meeting.) 


C. The Committee considered the Detailed Area Plans for the 
Downtown Central Core Character Area E (copy circulated) 
wherein the Director of Planning outlined the priorities 
for completing detailed area plans for other Character 
Areas. The report recommends that the Director of Planning 
be instructed to complete detailed area plans for the 
highest priority areas as follows: 


The Committee did not feel the detailed area plan for the 
Central Core area of the Downtown was in an acceptable 
form at the moment to give to developers. 

the content of certain sections in the report 
and some of the information contained on the 
maps did not coincide with information in the 
Official Development Plan 


A 
F 
G 
I 


Financial District 
Golden Triangle 
Robsonstrasse 
Robson Square 


Continued on Page 3. 
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(HARBOURS - 1) 


Board of Administration, July 24, 1970 


HARBOURS AND PARKS MATTERS 


INFORMATION: 


1. Gamble Park 

The Park Board has advised that after lengthy consideration 
that Board has designated the park site at 54th and Cambie 
Street "Cambie Park". 

The Board has named this park to continue the use of place 
named Gamble in the Gity of Vancouver and to continue the con- 
nection between Mr. H. J. Gamble, the first Divisional Engineer 
of the C.P.R. who was involved in the laying out of our first 
street plan in the years 1884 - 1885. 

Your Board brings this forward for the INFORMATION of Council. 


REGOmENDATION ; 

2. Gommunity Space in the New South- 
East Sector Elementary School 

The Director of Social Planning/ Gommunity Development has sub- 
mitted the following report: 

"At the June 24, 1970, meeting of the Joint Technical 
Committee, a motion was passed that a recommendation 
go to City Council from the Joint Technical Committee 
approving the inclusion of community space within the 
new South-East Sector elementary school. It was also 
approved that the $50,000 expenditure should come from 
the $1.5 million voted for capital expenditures on new 
extensions and improvements of Recreation Centres. 

This commimity space would be available for use during 
school hours as well as after school. The proposed space 
is 2,136 sq. ft. and includes 1,800 sq. ft. of open floor 
area (30' x 60'), adult washrooms, storage and office 
space, entrance, and separate gas fired heating and 
ventilating units. The $50,000.00 would also allow for 
basic furnishings. 

The school has been designed so that the lunch room area 
adjoins the gymnasium, separated by a folding partition, 
thereby providing the community with the use of a full 
size gymnasium at no extra cost to the municipality. 

A group representing local area residents and community 
staff were initially involved in this planning and have 
gone on record to state that such provisions within 
schools are of significant social and economic advantage 
to the whole Gity. 

The Director of Social Planning/Community Development 
RECOMMENDS that $50,000.00 of the $1.5 million in the 1971- 
75 Five Year Plan for capital expenditures on Recreation 
Centres be allotted for the inclusion of the proposed com- 
munity facilities within the new South-East Sector elementary 
school and the Board of School Trustees and the Board of 
Parks and Public Recreation be so informed. 

Your Board 

RECOMMENDS the foregoing recommendation of the Director of 
Social Planning/ Community Development be approved. 


FOR ADOPTION SEE PAGE(S) UJo, 
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any map to be included should contain 
more street names 

location of transit stops should not 
be included 

the maps for the sub-sections on 

"views" should be deleted and the 

statements generalized to state the 

City's commitment to preserve views 

down street ends and that there are two 

or three public places downtown where 

view corridors could possibly be protected. 


The Committee 


RESOLVED 


THAT a decision with respect to having detailed 
area plans for Character Areas be deferred until 
submission of a revised detailed area plan for 
the Central Core after its circulation to other 
Departments for comment. 


The meeting adjourned at 12:00 noon. 
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STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


REPORT TO COUNCIL 



May 15, 1975. 


A meeting of the Standing Committee of Council on Finance 
and Administration was held on Thursday, May 15, 1975, at 1:30 
p.m., in the No. 1 Committee Room, Third Floor, City Hall. 


RECOMMENDATION 


1. Britannia Community Services Centre Society - 
Agreements and Funding 


The Committee had for consideration the following documents, 
(on file in the City Clerk's office) in connection with agreements 
and funding for the Britannia Community Services Centre: 

(a) Master Agreement dated April 1, 1975, prepared 
by the City's Legal Department. 

(b) Report and Recommendations dated April, 1975, 
prepared by the Britannia Community Services 
Centre Society re Agreements and Funding for 

the BCSC Society and City of Vancouver, including 
the Vancouver Board of Parks and Recreation and 
the Vancouver School Board. 

(c) Manager's report dated May 12, 1975, re Britannia 
Community Services Centre Society Staffing. 

(d) Manager's report dated May 13, 1975, re Britannia 
Community Services Centre Society Budget. 


The Committee also had for consideration a report dated 
May 15, 19 75, circulated at the meeting from the Britannia 
Board of Management in reply to the City Manager's and the 
Director of Finance's fiscal and budget proposals for the 
Britannia Centre. 

The Committee discussed the Master Agreement between the 
City, the Board of School Trustees, and the Britannia Community 
Services Centre Society and noted minor amendments that had been 
suggested at a previous informal meeting. 


PRESENT: 


Alderman Volrich, 
Alderman Bowers 
Alderman Kennedy 
Alderman Marzari 
Alderman Sweeney 


Chairman 


COMMITTEE 
CLERK: 


G. Barden 


Cont'd. 
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Clause No. 1 Continued: 


RECOMMENDED 

A. THAT the Master Agreement be referred to the 
Director of Legal Services to incorporate 
minor amendments discussed, including general 
reference to the operating agreement; 

B. THAT under Section 11,01 the 180 days notice 
for termination of agreement be changed to 
90 days notice; 

C. THAT the Master Agreement be approved as 
amended subject to a written opinion from 

the School Board's solicitor to the Department 
of Education that in his opinion the agreement 
satisfactorily meets the School Board's intentions 
and takes into consideration any liabilities 
arising under the agreement; 


Lengthy discussion took place on the reports and the wide 
variance between the reports submitted. It was indicated 
that part of the reason for the variance was the lack of 
time for each group to meet together and discuss their 
reports . 

Representatives of the Society felt there was a difference 
of philosophy and the City should acknowledge and reaffirm its 
commitment to the unique nature of the Britannia Complex. It 
was stressed by the Society that it would be completely erroneous 
to compare Britannia with a standard community centre. 

Following discussion it was, 
RECOMMENDED 

D. THAT representatives of the Society meet with 
the City Manager, Director of Finance and the 
Director of Personnel Services to discuss and 
consider the matter and report back to the Com- 
mittee in two weeks. 


2. 1975 Supplementary Capital Program 


The Committee had for consideration a Manager's report 
dated May 2, 1975. Due to time limitation this matter was 
deferred to the next meeting of the Committee. 


/OR ADOPTWN SEE PA6E(S) [2.2, 


The meeting adjourned at approximately 3:00 p.m. 


REPORT TO COUNCIL 



STANDING COMMITTEE OF COUNCIL 
ON PLANNING & DEVELOPMENT 

15TH MAY 1975 


A meeting of the Standing Committee of Council on Planning and 
Development was held on Thursday, 15th May 1975, in the No. 1 
Committee Room, Third Floor, City Hall, at approximately 3:40 P.M. 


PRESENT: 


COMMITTEE CLERK: 


Alderman Bowers / Chairman 
Alderman Bird 
Alderman Cowie 
Alderman Harcourt 
Alderman Kennedy 

M. Cross 


RECOMMENDATION 


Alternative Traffic Routes - Closure of Robson Street 
On 6th May 1975, Council resolved: 

THAT the Standing Committee on Planning and Development 
investigate alternate traffic routes during the closure 
of Robson Street, for report to Council. 

Mr. W. H. Curtis, City Engineer, advised that traffic would 
be diverted as soon as possible as indicated on the following 
map to de-emphasize Robson as a carrier of through traffic: 



Continued on Page 2. 
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Traffic lengths to locations in the downtown would be 
increased due to traffic rerouting and restricted 
left turns. 

The Chairman distributed the map presented to Council on 
6th May 1975 by the Provincial Government's architect 
(copy circulated) . The City Engineer advised that if Smithe 
Street was made two-way, traffic from Robson Street on to 
Smithe Street would back up on Richards. He advised that 
traffic counts were underway and more information would be 
available for the Committee meeting of 29th May 1975. 


RECOMMENDED 

THAT the routes presented by the City Engineer be 
approved as alternate traffic routes during the 
closure of Robson Street. 


(Aldermen Bird and Kennedy were opposed. ) 


2. Report on Greater Vancouver Regional District 
Livable Region Program 1976-1986 

The Committee considered a report of the City Manager 
dated 30th April 1975 wherein the Director of Planning 
outlines the report of the Livable Region Program: 
1976-1986 and the five part strategy for managing 
growth in the region. 

a) Achieve Residential Growth Targets in each part 
of the Region. 

b) Promote a Balance of Jobs to Population in each 
part of the Region. 

c) Create Regional Town Centres. 

d) Provide a Transit-Oriented Transportation System 
linking residential areas, regional town centres 
and major works areas. 

e) Protect and develop regional open space. 


The Director of Planning recommended 

a) That the City Council endorse and support the concepts 
contained in the Livable Region Report document and its 
five part strategy for managing growth and that the 
G.V.R.D. be so informed. 


b) That the Director of Planning be directed to follow up 
with the G.V.R.D. 's technical staff, other municipal 
staffs, where appropriate, and other City departments 
in working out the details of the regional planning 
program as it affects the City of Vancouver and report- 
ing back to Council with particular implementation 
recommendations that are deemed desirable for the City 
in achieving the objectives of the Regional Program. 


Continued on Page 3. 


243 a 


standing Committee on Planning & Development 

1^3th May 1975 Page 3 


Clause Mo. 2 continued 

The Chairman noted that further comments would be submitted 
from the Planning, Finance, Engineering and Social Planning 
Departments for consideration at a Planning & Development 
Committee meeting on 29th May 1975, to which all members of 
Council and representatives of the G.V.R.D. would be invited. 

After discussion, the Committee 

RECOMMENDED 

THAT the Director of Planning 's Recommendation No. 
2 be approved and Recommendation No. 1 be deferred 
for consideration at the meeting of 29th May 1975. 


3 . Development Control Process in the Central Area 

The Committee considered a report of the City Manager dated 
8th May 1975 wherein the Director of Planning recommends 
ways of implementing the Development Control Process for 
the Central Area approved by Council on 22nd April 1975; 
including the formation of the Development Permit Board 
and the Development Permit Advisory Panel as follows : 

a) As Bylaw implementation of any desired changes in the 
Downtown Study Area cannot be completed until later in 
1975, it is proposed that the Districts of the Downtown 
Area be now amended to provide that any special approvals 
or exercise of discretion in the existing district 
schedules be dealt with by the Development Permit Board, 
with its Advisory Panel when both are established, 
instead of the Director of Planning. 

b) It is also proposed that similar technical changes be 
made to the False Creek and other Comprehensive Deve- 
lopment Districts within the Central Area. 

c) Because of the considerable current activity and to 
overcome Bylaw timing problems during the next five 
months, it is suggested that the implementation date 
of the Development Permit Board and the Advisory Panel 
be September 2nd, 1975. 

In the intervening period the zoning bylaw should provide 
for the Director of Planning to continue to be the 
approving authority until September 2nd, 1975. 


The Director of Planning recommends 

a) The date of September 2nd, 1975 be approved for the 
commencement of the Development Permit Board and the 
Development Permit Advisory Panel. 

(Note - Separate by-laws (not requiring consideration 
of Council at Public Hearings) will be subsequently 
submitted to Council to create the Development Permit 
Board and Advisory Panel.) 


Continued on Page 4. 
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b) The Director of Planning make application to amend 
the appropriate Commercial, Historical and Compre- 
hensive District Zoning Schedules in the Central 
Area to implement the Development Control Process. 

c) The required amending bylaws be prepared by the 
Director of Planning and Director of Legal Services 
and submitted direct to a Public Hearing. 


The Committee discussed qualifications for membership on 
the Development Permit Advisory Panel. If the Development 
Permit Board and the Development Permit Advisory Panel 
commence 2nd September 1975, the City Clerk will seek 
nominations from the organizations stated in the approved 
Development Control Process. The Director of Planning 
listed provisions applicable to the nominees, i.e. 

a) No person shall be appointed to the Advisory Panel 
if such person: 

i) Is an Alderman; is an employee of the City 
or otherwise holds an elected office. 

ii) Is not an elector or has not resided in the 
City for at least six months immediately 
preceding his appointment. 

iii) Is not a Canadian Citizen or other British 
Subject. 

b) No member of the Advisory Panel shall receive any 
remuneration for his services, other than allowances 
for actual expenses necessarily incurred in the dis- 
charge of his official duties. 


The Committee felt that the provisions should state 
Aldermen and elected officers of the City of Vancouver 
and that "or other British Subject" should be deleted. 


The Committee 
RECOMMENDED 

A. THAT the date of September 2nd, 1975 be approved 
for the commencement of the Development Permit 
Board and the Development Permit Advisory Panel. 

B. THAT the Director of Planning make application 
to amend the appropriate Commercial, Historical 
and Comprehensive District Zoning Schedules in 
the Central Area to implement the Development 
Control Process. 


Continued on Page 5. 
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C. THAT the required amending bylaws be prepared 
by the Director of Planning and Director of 
Legal Services and submitted direct to Public 
Hearing. 

D. THAT the Director of Legal Services include 
the following restrictions on membership on the 
Development Permit Advisory Panel and the 
remuneration clause in the appropriate bylaw 
when submitted to Council: 

a) No person shall be appointed to the Advisory 
Panel if such person: 


i) Is an Alderman of the City of Vancouver, 
is an employee of the City or otherwise 
holds an elected office in the City of 
Vancouver . 

ii) Is not an elector or has not resided in 
the City for at least six months imme- 
diately preceding his appointment. 

iii) Is not a Canadian Citizen. 

b) No member of the Advisory Panel shall receive 
any remuneration for his services, other than 
allowances for actual expenses necessarily 
incurred in the discharge of his official duties. 


Interim Changes to Zoning By-laws in the Downtown Study Area 
Residential & Social/Recreational Uses 


The Committee considered a report of the City Manager dated 
8th May 1975, wherein the Director of Planning reported as 
follows : 

"The Planning and Development Conmittee during consideration of the 
Official Development Plan proposals for the Downtown Study Area have 
agreed that: 

A. Residential Uses should be encouraged in the Downtown Area. 
However the actual densities considered appropriate have still to 
be determined by the Committee at a forthcoming meeting. 

B. There should be provision for limited social and recreational 
amenities to be provided in Downtown Developments - without the 
areas having to be included in floor space ratio calculations. 

(See Section 6 - Social and Recreational Amenities & Facilities, 
attached.) 

The Public Hearing to consider changes for Zoning regulations in the 
Downtown Study will not occur until later this year. (Tentati vely- 
Se'ptember 25th, 1975). In the meantime some developers, obtaining 
approvals under existing zoning regulations would like to improve the . 
Downtown amenity by incorporating some Social and Recreation facili- 
ties in new buildings where building construction is imminent. 

Other developers would like to provide some residential accommodations in 
new buildings, but would be deterred if delayed until approvals could be 
granted later this year. 


Continued on Page 6 . 
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IT IS RECOMMENDED THAT: 

1. The Director of Planning make application to amend the C-5, £M-1 and 
CM-2 Commercial District Schedules of the Zoning and Development By 
law to provide for the exclusion from floor space ratio, certain 
social and recreational amenities and facilities - having reference 
to Section 6 of the Official Development Plan Proposals for Downtown. 

2. The Director of Planning make application to amend the CM-1 and CM-2 
Ccinmercial District Schedules of the Zoning and Development Bylaw to 
provide Dwelling Units as a use subject to the special approval of the 
Development Permit Board - but in no case shall the density of such 
dwelling units exceed a gross floor space ratio of 3.0 on any site. 

3. That the Director of Planning and the Director of Legal Services prepare 
tl-.e required amending bylaws and they be submitted direct to a Public 
Hearing." 


RECOMMENDED 


THAT the recommendations of the Director of Planning 
be approved. 


5 . Open Bible Chapel - Champlain Heights 

The Committee considered a report of the City Manager 
dated 8th May 1975, in which the Director of Planning 
and the Supervisor of Property & Insurance outline the 
history of Sites 4, 5 and 6 in Champlain Heights, the 
proposed site for the Open Bible Chapel Complex. The 
sites (approximately located at 58th Avenue and Kerr 
Street) were originally marked in 1968 for high rise 
Strata Title apartment but no bids were received and the 
property was taken off the market. In February 1973, 
Council authorized civic officials to negotiate with the 
Open Bible Chapel Society for an exchange of their lands 
at the northwest corner of Yukon Street and 10th Avenue 
for Sites 4, 5 and 6 in Champlain Heights. The report 
states in part 


"Jones, Haave, Delgatty, Architects for the Open Bible Chapel, approached 
the Planning Department in Spring of 1974 to develop a complex co"n- 
sisting of a bible chapel, seminary school, 13-storey senior citizen's 
apartment, a 12-storey limited dividend apartment, and a 4-storey 

apartment for seminary students (See Appendix II) . 

The low site coverage, high rise development aspects of the scheme 
generally conform with the plan of development approved by Council in 
1968. The school and church aspects of the proposal, however, do not 
conform to the uses approved as part of the CD-I By-law for the area. 

The Planning Depamment went on record as suDDortinc the principle of the scheme. 

In reporting this matter to City Council, Council resolved that: 

a) the proposal and form of development be discussed with Champlain 
Heights Advisory Committee; 

b) City officials report further on this matter. 

The proposal of the Open Bible Chapel was received positively by the 
Champlain Heights Advisory Committee. 


Continued on Page 7. 
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Subsequently, at a meeting held in the community to discuss plans 
for Areas E & V, the matter of the Open Bible Chapel proposal was 
raised. As a result, a subsequent public meeting was called by the 
Conmw.nity Development Comm.ittee to discuss proposals of the Open 
Bible Chapel. At this meeting a number of concerns were expressed. 
These concerns included: 

1) High rlfic (.Ifvelopir.caL v/au coiiBidered undeiii r^ible . 

2) The ciiurc.h v/as not of a communlLy orientation, and therefore did not meet 
the guidi'lines csuablislied by the. Planning, Advisory Coiamittee. 

3) The community a.^ ready has a high proportion of senior citizens and low 
income residents . 

The Chairman of the Comiaunity Development Committee reported these concerns to 
Council on IJovcmber 5, 1974, and Council passed the following resolutions: 

'a) A rezoning application of the Open Bible Chapel complex to locate at a 
site at 54th Avenue and Kerr Street on the south side of the new. 
Champlain Ikill development be referred to a public hearing. 

b) That the Director of Planning report to Council on any alternatives to 
high rise developments in the area at 54th and Kerr.' 

ALTERNATIVE S 

7 

The Director of Planning has explored a number of alternatives and has 
discussed these alternatives with Jones, Haave & Delgatty, Architects. 
Basically, there arc three alternatives which could be recommended: 

Alternative No.l 

This alternative was the original presented to the Planning Department by 
the Open Bible Chapel. The details of floor space ratio, etc. are 
outlined in Appendix II to this report. It should be noted that the 
Director of Planning went on record as suporting this scheme. He believed 
that the high rise development would provide less site coverage, an identity 
to the District Centre, and a density of dwelling units which met the 
objectives of the original concept for Champlain Heights to provide some 
300 high rise dwelling units in close proximity to the District Commercial 
Centre. 

In terms of the three schemes which are presented, it still represents the 
best form of development in the Director of Planning 's view. 

Alternative No . 2 

This scheme of development which provides for a floor space ratio of 
approximately 1.1 and a site coverage of about 30% provides some 100,000 sq.ft. 
of senior citizens units (160 Units) in a 10 storey building and provides 
additional floor area in two buildings 3 storeys in height, which could be 
occupied by couples and/or development of some medical offices. This scheme 
envisages a conmion base area which could provide for church, school and 
related facilities, ar\d parking. 

Alternative No. 3 

This scheme provides for two senior citizens buildings 1 5 storeys in height 
for a total of approximately 140,000 to 160,000 sq.ft. pliis a common base 
providing for church, school, student residents and related facilities, and 
parking, of cm additional 30,000 sq. ft. with a floor spade ratio of 1.1. 
This scheme has also an approximate building site coverage of 28Z. " 


Continued on Page 8 . . . 
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BUILDING AND PLANNING MATTERS 

RECOMMENDATIONS 


1. Rezoning: N/S of E. Broadway between 
Slocan & Penticton (Mr. W.A. Street) 

The Director of Planning reports as follows: 

"An application has been received from Mr. W.A. Street, #220 - 
890 West Pender Street, requesting an amendment to the Zoning 
and Development By-law No. 3575, whereby the north side of East 
Broadway between Slocan and Penticton being Lots 18-24, C and B, 
Block 22, NJ5 Sec. 34 THSL would be rezoned from an RS-1 One- 
Family Dwelling District to a CD-I Comprehensive Development 
District for the purpose of: 

'development of non-profit senior citizens high-rise 
apartment and church building'. 

Site Location 

The site is located on the north side of Broadway between 
Penticton and Slocan Streets. The westerly 182' frontage on 
Broadway is owned and developed by the YMCA. The subject request 
refers to the remaining 379' street frontage along Broadway. The 
property is city-owned and zoned as an RS-1 One Family Dwelling 
District. 

Brief History 

In 1959, City Council approved the sale of two parcels in the 
westerly portion of the city-owned half block. One to the 
Y.M.C.A. (Lot A) and the other to the United Church of Canada 
(Lot B) . Both parcels to be developed for institutional purposes 
with the property remaining zoned as an RS-1 One-Family Dwelling 
District, and the scheme of development subject to prior approval 
by the Technical Planning Board after consultation with the Town 
Planning Commission. 

The balance of the City-owned property to the east (Lot C and 
Lots 18-24) was held for future sale for a suitable comparable 
institutional use. 

At that time the Technical Planning Board had reported 'the use 
of the site for apartment purposes similar to those allowed in 
an RM-3 Multiple Dwelling area would not be appropriate for 
this si te . ' 

In 1962, City Council approved the sale of the easterly portion 
of the block to the Hungarian Social Club, subject to conditions. 

Neither the United Church nor the Hungarian Social Club develop- 
ments proceeded. Subsequently Council approved of the site being 
reserved for possible public housing. No scheme of development, 
or conditions, etc., were considered or prepared. 

In 1968, Council approved the withdrawal of this site from possib 
public housing use and authorized the property being offered for 
sale to non-profit organizations for development for possbile 
senior citizens housing. 


(BUILDING - 1) 
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Clause No. 5 continued 


Alternative No. 1 is supported by the Director of Planning 
and the Supervisor of Property & Insurance. 


After discussion, the Committee 


RECOMMENDED 


A. THAT the development of a complex by the Open 
Bible Chapel Society be permitted in Champlain 
Heights . 

B. THAT the Director of Planning be instructed to 
make application to amend the CD-I Bylaw to 
permit "church" and related "school" and submit 
the application direct to Public Hearing. 

C. THAT Alternative No. 1 be selected as the 
basis for conditions of development. 


The meeting adjourned at 4:50 P.M. 


FOR ADOPTIOM SEE PAGE(S) 1.2.1 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


May 15, 1975 


A meeting of the Standing Committee of Council on Community- 
Services was held in the No. 2 Committee Room, third floor, City- 
Hall on Thursday, May 15, 1975 at approximately 3t30 p.m. 

PRESENT: Alderman Rankin, Chairman 

Alderman Boyce 
Alderman Marzari 
Alderman Sweeney 
Alderman Volrich 

COMMITTEE 

CLERK: H. Dickson 


RECOMMENDATIONS 


1. Liquor Permit Application - 
^377 Granville Street 

The Committee had before it for consideration a Manager's 
report, dated May 1, 1975 on Development Permit Application #693^3 
to : 

"alter and use the existing one storey building on a portion 
of the site as a restaurant, including a cocktail lounge, 
with ancillary parking being provided at ^333 Granville 
Street. 

This development is situated on the northwest corner of 
Granville Street and 6^th Avenue in the (C-2) Commercial 
District. 

This development will maintain approximately 2,^72 sq. ft. 
of restaurant area and a total assembly area for the cocktail 
lounge of 342 sq. ft. 

The drawings indicate that there will be seating for iS 
persons in the lounge. 

The Director of Planning approved this application subject 

to the condition that prior to the issuance of the development 

permit : 

'This request is to be referred to the Council Committee on 
new liquor outlets for consideration and necessary action,*" 

It v.'as noted during discussion that this structure is presently 
a garden shop and will have a total capacity of 74 persons after 
renovations to convert it to a restaurant and cocktail lounge. 

Following discussion it was 

RECOMMENDED 

THAT Council approve the application for a cocktail lounge 
at ^377 Granville Street. 


mi 
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2. Neighbourhood Pub Application - 
6505 Main Street 


The Committee had before it for consideration the following 
memo, dated May 13, 1975 from the Deputy City Clerk: 

" On March 18, 1975, Council approved a plebiscite in 
respect of a proposed pub for 6505 Main Street. 

By request of a lawyer for the applicant, the pub vote 
was not proceeded with as lease difficulties in respect of the 
premises were being experienced. I have been in touch with 
the applicant's lawyer on several occasions to obtain a letter 
as to whether or not the vote should be proceeded with and he 
advised of difficulty in concluding the matter with Mr. Fearnside. 
I advised the lawyer that this report would be sent to the 
Community Services Committee recomm.ending no further action be 
taken to proceed with this pub vote at this time. In view of 
the difficulties that applicant is having in respect of the premises, 
advice was given that a fresh application could be made by 
Mr. Fearnside at some future date but that then he would be in 
the same position as any other new applicant for the area, 
particularly were he to apply for a new location in that area. 

It is recommended no further action be taken on the 
matter. " 


Following discussion it was 
RECOMMENDED 

THAT no further action be taken on the application of 
Mr. G. Fearnside to operate a neighbourhood pub at 
6505 Main Street. 


INFORMATION 


3 . Detoxification Centres - Progress Report 

A representative of the Alcohol and Drug Commission reported 
i to the Committee that progress is continuing toward establishment 
' of detoxification centres at 59 West Pender Street and in the 
China Creek area. 

; Tenders have been let for the necessary renovations at 

1 59 West Pender Street and a contract is expected to be awarded this 
i month for work at the China Creek location. The Chairman advised 
! he had received a lengthy report on this matter at a recent Vancouver 
Resource Board meeting, and following discussion it was 

RESOLVED 

j THAT the verbal report of the Alcohol and Drug Commission 

I on the establishment of detoxification centres be received. 
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RECOMMENDATIONS 


4. B.C. Association for the Advancement 
of Coloured People - Commxinity Centre 

The Committee had before it for consideration a memo, dated 
May 15, 1975 from the Deputy City Clerk, advising that the B.C. 
Association for the Advancement of Coloured People intends to acquire 
an assembly hall at 2255 Quebec Street and operate it as a community 
centre. 

The Association is seeking funding from the Provincial Depart- 
ment of Recreation and Conservation which requires approval in 
principle from the City for the project. 

During discussion it was noted the building was previously 
used as a Salvation Army assembly hall and is presently used by 
Weight Watcher's. 

Mr. E. A. King of the Association for the Advancement of Coloured 
People, produced a letter from the Permits and Licenses Department 
which stated the building is suitable for the purposes proposed. 

Following discussion it was 

RECOMMENDED 

THAT Council approve the use of 2255 Quebec Street by the 
Association for the Advancement of Coloured People as a 
community centre project* 


5A. Enforcement of Liquor Administration 
Branch Regulations 

In attendance at the Committee meeting this date were Mr. B. E. 
Munkrey, Director of Licensing, and Mr. R. E. G. Smith, Chief 
Inspector of the Liquor Administration Branch, along with representa- 
tives of the Downtown Eastside Residents' Association, City Centre 
Youth Resources and the Police Department, for a general discussion 
on enforcement of Liquor Administration Branch regialations, particularly 
as they apply to minors. 

There was a lengthy discussion on this matter during which Members 
of the Committee repeatedly expressed dissatisfaction with the apparent 
lack of enforcement of regulations governing licensed premises. 

During discussion the following points were noted: 

There is no firm regulation governing the number of 
glasses of beer that can be placed before a patron 
at once, although Liquor Administration policy is 
for no more than two glasses; 

- Liquor Administration Branch Inspectors cannot lay 
charges against violators of the Liquor Act but the 
Branch can suspend liquor licenses upon information 
supplied by the Police Department; 

There have been 10 or 11 closures of licensed premises 
for varying periods of time in the past two months based 
on information supplied by the Police Department; 

- The Police Department admitted that offenders are not 
always charged by the Department for minor Liquor Act 
infractions because this would tend to destroy any 
co-operative liaison built up between a given beer 
parlour or cabaret operator and the Police Department; 
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Clause #5A continued ; 

A Police spokesman suggested Liquor Administration 
Branch Inspectors could be sworn in as Constables 
to assist in enforcing regulations; 

- Under existing regulations minors are allowed inside 
cabarets but cannot legally be sold liquor; 

- There are only six Liquor Administration Branch 
Inspectors for the entire Lower Mainland. 

Mr. Bruce Eriksen of the Downtown Eastside Residents' Association 
presented the Committee with letters complaining of Liquor Act in- 
fractions observed in six Skid Road area beer parlours. 

The City Centre Youth Resources presented the Committee with a 
report that during the period of January to May, 1975, 114 juveniles 
(age l6 and under; had been apprehended in 2 5 City cabarets and beer 
parlours. Twenty-two of these apprehensions were made at one parti- 
cular cabaret and 19 at another cabaret. 

The City Centre Youth Resources report reads in part: 

" This study was limited to juveniles we came in 
contact from January 1, 1975 to May 1st, 1975. The 
number of contacts for 1974 during the 6 months of 
C.C.Y.R. operation were much higher. 

These apprehensions were carried out by three 
social workers working in the downtown liquor outlets 
on only an incidental basis. They have primary responsi- 
bility for all of the downtown area^ including bars, 
cabarets, hotels res taurants , and the street. We therefore 
conclude that these figures are only an indication of the 
problem . 

Only people who we can identify or who appear to be 
under 17 are confronted. Therefore the great majority of 
underage youth are never approached by us. The street- 
work staff, who visit the cabarets every night, report 
that many times over 50 % of the clientele are under the 
age of majority. 

These cabarets are the long-term source of more 
juvenile problems than bars. They exercise, for the most 
part, no restraints on the entry or service of alcoholic 
beverages to juveniles. 

Since minors are not prohibited by law from entering 
cabarets, the onus is placed on the waiter to determine, 
age. This causes a multitude of problems: occasional over- 
crowding of premises, drinks purchased by adults and given 
to minors, table-hopping, general disinterest of waiter, 
etc. These create chaotic situations which make policing, 
either by management, or by authorities extremely diffi- 
cult. Crowding is sometimes not the problem, since we have 
observed juveniles being served with the establishment 
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Clause #5A continued : 

nearly empty. The well-run cabarets, in Gastown, for 
example, bar anyone under 19, 

The management and clientele of particular cabarets 
acknowledge each other's hedonist lifestyles and tolerate, 
and even in some cases abet, the distribution of alcohol 
and hard drugs (speed, cocaine, heroin, etc.) to whomever 
walks through the door. Ironically, violence seems to be 
the only taboo, since it attracts the police. Intravenous 
use of drugs (mainly speed), is practised openly in the 
washrooms , 

Management of those clubs that are the chronic offenders 
have been contacted in person numerous times by police and 
C,C.Y,R, workers, with no apparent success. " 


The City Centre Youth Resources made the following recommenda- 
tions to the Committee: 

"(a) Minors entering cabaret premises shotild be accompanied 
by an adult. 

(b) When minors are accompanied by adults, meals must be 
purchased ($2.00 minimum). 

(c) Enforcement of existing regulations in regard to all 
licensed premises - - the situation Bruce Eriksen 
outlined is occurring daily in downtown establishments. 
Overserving, drunken employees, service to minors, 
brutality by hotel "bouncers", etc. is rampant. 
Enforcing existing laws concerning licensing of 
establishments and liability of employees seems to 
be a first step for a return to a spirit of co-operation. 

(d) LCB Inspectors to be involved and available on a 
night-time basis." 

During discussion a representative of the Pemits and Licenses 
Department pointed out to the Committee that in a recent court case 
I it was made clear by the Supreme Court Justice that the City does 
I not have the right to suspend a business license purely on the 
grounds of Liquor Act violations. 

However, it was noted the City can suspend business licenses 
if the operation generally is poor. 

! The Committee agreed the situation is "scandalous" - beer 

I parlours are bad and cabarets worse. The Committee reiterated it 
wants regulations enforced. 

Following discussion it was 

: RECOMMENDED 

I (a) THAT Council request the Liquor Administration Branch 

to consider a complete ban on minors in cabarets, such 
measure to be considered as a change in the Liquor Act; 
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Clause r/^A continued ; 

(b) THAT Council instruct the Liquor Administration Branch 
and the Police Department to implement a program of 
regular inspection and enforcement of regulations in 
beer parlours and cabarets and that consideration be 
given to: 

(i) giving Liquor Administration Branch Inspectors 
the powers of Police Constables; 

(ii) Liquor Administration Branch Inspectors being 
available on a night-time basis. 


j 5B. Licensed Premises Entertainment 

I Following discussion of the above matter Alderman Volrich 

I stated that one of the worst features of new Liquor Act regulations 
; is that entertainment is now permitted in licensed premises but there 
is no description of what the entertainment should consist of, con- 
sequently nude dancers have become common in both beer parlours and 
cabarets . 

A representative of the Liquor Administration Branch replied 
that the Branch cannot dictate standards of morality to the public. 

No action was taken on this matter. 


INFORMATION 


j 6. Controlling the Sale of Harmful Substances 

: The Committee had before it for consideration a brief, dated 

' May 15, 1975 from the Downtown Eastside Residents' Association 
(circulated) which lists 12 small retail outlets in the Downtown 
Eastside area which D.E.R.A. claims sell large vol\:imes of vanilla 
extract and bay rum. 

A representative of the Permits and Licenses Department advised 
the Committee that such retailers could be asked to show cause why 
their business licenses should not be suspended on the grounds that 
the goods they are selling are not in the public interest and are 
deleterious to public health. 

Following discussion it was 

RESOLVED 

THAT the Director of Permits and Licenses inspect the 
premises listed by D.E.R.A., issue warnings that their 
j licenses could be suspended if they persist in selling 

j large amounts of vanilla extract and bay rum; and report 

j back to the Community Services Committee on any situations 

1 which may warrant a "show-cause" action. 


7. Carnegie Library 

On May 1975 when discussing this matter the Community Services 
i Committee noted that the Library Board, Health Department, Native 
I Courtworkers • Association, Park Board and the Community College were 
' interested in space in this building. It was resolved: 

"THAT the Downtown Eastside Residents* Association report back 
to the next meeting of this Committee with a breakdown of 
operating costs distributed among the above organizations." 
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Alteration and renovation costs had previously been estimated 
at $55^,500 by Architects Downs/Archambault . 

The Committee had before it for consideration the following 
operational costs submitted by D.E.R.A.: 

" MAINTENANCE AND SERVICE COSTS: 


[l] HEATING $ 2,800.00 per annum. 

[2] LIGHTING $ 3,000.00 per annum. 

[3] JANITORIAL (a) Initial Clean-Up. . . $ 2,500.00 

(b) Monthly Clean-Up... $ 1,900.00 per month. 

DOWNTOWN EASTSIDE RECREATION PROJECT BUDGET 1976 

2 . PAYROLL 

Regular $ 21,615.00 

C. H.P.J $ 12,000.00 

3. FRINGE BENEFITS $ 6,904.00 

4. SUPPLIES - Miscellaneous 
Pool T., Crib T., Bridge T. , 

Discount Tickets^ General Supplies $ 1,600.00 

Coffee, Bingo Prizes ($100.00 x 12) $ 1,200.00 

Films ($40.00 x 28) $ 1,120.00 

$ 3,920.00 

5. SPORTS EQUIPMENT $ 600.00 

6. ARTS AND CRAFTS $ 600.00 

7. LIGHT EQUIPMENT CHARGES $ 1,250.00 

15. TELEPHONE $ 360.00 

31. RENTAL ? 

35. TRANSPORTATION, CAMP TRIPS $ 2,000.00 


TOTAL $ 49,249.00 + RENTAL 

HEALTH UNIT 
WORKOUT AREA 

Staff - Minimum $ 11,000.00 per year. 

Equipment - Cost to be prepared. 

SAUNA (2) 

Maintenance - 1 staff 3 hours per day at a 
minimum wage of $4.00 per hour 

Minimum $ 4,400.00 per year. 
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Clause #7 continued : 


WHIRLPOOL 


Maintenance 


; - 1 staff 3 hours per day at a 
minimum wage of $4.00 per hour 


Minimum 


$ 4,400.00 per year. 


Approximately $10.00 per day for 


Chlorine -- Minimum 


$ 3,600.00 per year. 


LIBRARY 


1% Staff Minimum 


$ 40,000.00 per year. 


II 


A representative of D.E.R.A. stated that there are additional 
cost estimates not presented this date and it was 


THAT the figures submitted this date be received and forwarded 
to Council together with the additional operating cost estimates 
to be provided by D.E.R.A.; and that the Chairman of the 
Community Services Committee contact Provincial Secretary Ernie 
Hall regarding funding for Carnegie Library. 


NOTE: Alderman Volrich left the meeting at this point. 


PLEASE NOTE: The entire submission of D.E.R.A. presented to 
the Community Services Committee at its meetings of May S 
and May 15, 1975 plus additional figures on capital equipment 
costs submitted to the City Clerk's Office subsequent to 
May 15, 1975 are appended to this report as Report (i). 


RECOmENDATION AND INFORMATION 


Pier Group Mural Company 

Representatives of the Pier Group Mural Company appeared before 
the Committee and advised that two murals the company was recently 
commissioned to paint on exterior walls of buildings v/ere turned 
down by the Director of Planning. 

The Director of Planning has jurisdiction to approve such murals 
under Section 7(1 )D of the Sign By-law, which states: 

"SECTION 7. 

SPECIAL APPROVAL 

Signs subject to Special Consideration and Conditions 

(l) The following signs may be approved on the recom- 
mendation of the Director of Planning in any area 
in the City other than Special Areas for which a 
Special Committee and/or Board has been established 
by the City Council: 

(d) supergraphics and wall murals." 

Full color copies of the murals which were turned down by the 
Director of Planning were displayed for the Committee. They were 
a circus-type mural proposed for the north side wall of the Day Care 


RESOLVED 
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Centre at Vancouver Community College, 12th and Oak; and a large 
golden pigeon mural proposed for the exterior of 333 Carrall Street 
which faces Pigeon Park, 

Following discussion it was 

RESOLVED 

THAT the Director of Planning be asked to appear before the 
Community Services Committee to discuss criteria for exterior 
wall murals and his discretion to approve such murals under 
Section 7(1 )D of the Sign By-law; 

and it was 

RECOMMENDED 

A. THAT Council approve the circus-type mural proposed by 
the Pier Group Mural Company for the north side wall 
of the Day Care Centre at Vancouver Commiinity College, 
12th and Oak; 

B. THAT Council approve the golden pigeon mural proposed 
by the Pier Group Mural Company for the exterior wall 
of 333 Carrall Street. 


NOTE: Copies of the proposed murals will be displayed in 
Council, 


The meeting adjourned at approximately 5:25 p.m. 
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(BUILDING - 2) 


Clause 1 cont'd 


Present Proposal 

From information submitted by the applicant's architect, Mr. N.S. 
Jones, it is proposed to develop the site with an integrated church. 
Christian Education Centre and senior citizens development. 

The Church and Christian Education Centre would be on the westerly 
portion of the site. A 9-storey senior citizens high-rise apart- 
ment building would be on the easterly portion. 

Off-street parking facilities would be provided both underground 
and on open portions of the site. 

The total development would have a floor space ratio of approximately 


Jt is considered that the proposed developed floor space ratio of 
1.45, the 9-storey high-rise senior citizens' apartment building, 
and the general height and bulk of the Church and Christian 
Education Centre would be over-intensive development of the site 
at this location. 

A floor space ratio of 1.45 could be appropriate in a medium 
density RM-3 Multiple Dwelling apartment area where the average 
floor space ratio for new apartments is approximately 1.5. 

However, this site is within an area having on three sides one- 
family dwellings and across Broadway, the Technical School. The 
surrounding area has a floor space ratio density of considerably 
less than 0.50. The maximum permitted floor space ratio in an 
RS-1 One Family Dwelling District is 0.45. 

Development Suggestions 

The development of this site for either a church, senior citizens' 
development or combination of both could be acceptable provided 
the form of development was in keeping with the general surround- 
ing one-family dwelling area; the development should not exceed 
two storeys nor 35 feet in height and have adequate setbacks, open 
landscaped areas and satisfactory off-street parking facilities. 

The bulk, mass and form of the total development should be in 
keeping with the surrounding one-family dwelling district and the 
floor space ratio should not exceed a gross floor area of 0.55. 

The Director of Planning had proposed a gross floor space ratio 
of 0.55 for this site when it was being considered for either 
public housing or by non-prof it organizations for senior citizens' 
housing. 

For comparison there is an integrated church, school and ten-storey 
senior citizens' apartment development at the north-west corner of 
Joyce Street and Euclid Avenue. 

This site was zoned from an RS-1 One Family Dwelling District and 
a C-1 Local Commercial District to a CD-I Comprehensive Develop- 
ment District. 


1. 45. 


Comments 
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PART REPORT TO COUNCIL 
VEHICLES FOR HIRE BOARD 



Thursday, May 15, 1975 


A meeting of the Vehicles for Hire Board was held on 
Thursday, May 15, 1975, at 10:00 A.M. in the No. 1 Committee 
Room, Third Floor, City Hall. 


PRESENT ; Alderman Rankin, Chairman 

Mr. L. E. Ryan, City Manager 
Dr. Bryson, Director of Permits 8s Licenses 
Mr. C. S. Fleming, Director of Legal Services 
Inspector Robinson, Vancouver Police Department 
Constable Davies, Vancouver Police Department 


CLERK ; R. Demofsky 


RECOMMENDATION: 


1 . Limousine Service Rates 

The Committee considered letters from Bow Mac Auto Centre 
and Burnaby Limousine Service Ltd. requesting an increase in 
the rate structure for limousine service. These letters, which 
are on file at the City Clerk's office, stated in part: 

"Time or mileage for the first hour $15.00. 
For each hour thereafter, or fraction thereof $12.00 
or per mile, (whichever is greater) $ .65 

The proposed change to read: 

Time or mileage for the first hour $16.00 
For each hour thereafter, or fraction thereof $16.00 
or per mile, (whichever is greater) $ .75" 

The Director of Permit & Licenses advised that these rates 
had not been increased for the past three years and was in agree- 
ment with the requested increase. 


RECOMMENDED 

THAT the following increased rate str'ucture for limousine 
service be approved for Bow Mac Auto Centre, Burnaby 
Limousine Service Ltd. and Executive Limousine Service: 

Time or mileage for the first hour $16.00 
For each hour thereafter, or fraction thereof $16.00 
or per mile, (whichever is greater) $ .'75 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON PLANNING & DEVELOPMENT 


May 22, 1975 


A meeting of the Standing Committee of Council on Planning & Development 
was held on Thursday, May 22, 1975, in the No.l Committee Room, third 
floor. City Hall, at 3:45 p.m. 

PRESENT: Alderman Bowers, Chairman 

Aldermen Bird, Harcourt & Kennedy 


ABSENT: Alderman Cowie 


ALSO 

PRESENT: Alderman Boyce 

COMMITTEE 

CLERK: M. Cross 


INFORMATION 


1. City-owned Land - Mount Pleasant 


In a letter dated April 15, 1975, the Mount Pleasant Citizens' 
Committee requested an opportunity to appear as a delegation to 
discuss the possibility of a landswap ' of City-owned land on 
the slope of 5th Avenue between Carolina and Eraser Streets and 
Park Board land situated north of the China Creek cycle track. 
This request arose from the following motion of the Mount Pleasant 
Area Council's meeting of January 3, 1975: 

"The Citizens' Committee herewith supports in principle 
the landswap as suggested by the Vancouver City Planning 
Department and Parks Board, which would provide for re- 
sidential development on presently Parks Board owned land 
located north of the cycle track (at Broadway and Windsor) 
and park type development on presently City-owned land lo- 
cated along 5th Avenue east of the Sunny Moon Playground 
(between Carolina and Eraser)." 

Mr. D. Fairbrother of the Mount Pleasant Citizens' Committee 
stated that the Committee would like to see the Park retained. 
Mr. E. Snijder, Vice Chairman of the Committee, did not feel 
this was a good location for a housing development. There is 
a drop from 5th Avenue to Great Northern Way of some 20 to 
30 feet. He felt the land should be retained as open space for 
park/recreation for all of Mount Pleasant. The housing 
development should be located north of China Creek Park. 

Mr. D. Janczewski, Planning Department, advised that only limited 
discussions had been held with the Park Board. The Planning 
Department has had discussions with the Citizens' Committee with 
a view to finding alternative housing sites that would enable 
the Park to be retained. With the aid of a map (copy circulated) 
Mr. Janczewski indicated that immediately north of Broadway, 
China Creek Park contains a cycle track and its field house. 
The part north of the field house is undeveloped. To the north 
of the Park is a vacant lot bounded by Great Northern Way and 
7th Avenue . 


The proposed landswap would involve: 


the exchange of land between the undeveloped part 

of China Creek Park and part or all of the City-owned 

land at 5th Avenue and Carolina 
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I Clause No.l (continued) 

I 

- the acquisition of the M-1 land between China Creek 
Park and Great Northern Way 

- the assembly of a large piece of developable land 
I for housing. 

' This portion of Mount Pleasant is likely to become an N.I. P. area 

and when this occurs the situation would be looked at in more 
detail with respect to the most appropriate location for housing 
and the most appropriate location for park', the Planning Department 
would like to see a decision on this deferred until these two needs 
have been investigated more fully. 

j In answer to a query about terraced housing on the 5th Avenue and 

j Carolina Street site, Mr. Janczewski stated that because the 

' land was acquired for social housing it is unlikely it would be 

developed as terraced housing as it is too expensive to construct. 

Mr. G. Jordon, Deputy Supervisor of Property & Insurance, advised 
that if the land were acquired for park the price would be in 
excess of $300,000. The Chairman of the Housing Committee noted 
that if this occurred the Housing Acquisition Fund would have to 
be reimbursed for the property already acquired for housing 
purposes. 

Mr. L. Foster, Director of Planning for the Park Board, advised 
the acquisition of the land at 5th and Carolina would have to be 
a low priority Park purchase as the Park Board, has no funds 
available. 

j A motion that the City-owned land at 5th Avenue between Fraser 

! and Carolina Streets be designated as future park with no housing 

development proceeding, was proposed. 

RESOLVED 

THAT the above motion be deferred until the Director of 
Planning, Director of Housing, the Superintendent of Parks 
I and Recreation and the Mount Pleasant Citizens' Committee 

i have had an opportunity to look at park and housing needs for 

the Mount Pleasant area. 

I (Alderman Kennedy wished to be recorded as against 

i deferring of the motion) 


RECOMMENDATION 

2. Development Permit Application - Fairview Slopes 

The Committee considered a report of the City Manager dated May 15, 
1975, wherein the Director of Planning provided details of Develop- 
ment Permit Application #67129 to erect a 13 unit townhouse with 
4,2S4 square feet of offices on the site at the north west corner 
of 7th Avenue and Oak Street (1015 West 7th Avenue). The report 
states in part: 

"This proposed develooment in the CRM-2 district would have one level of under- 
ground parking, one level of office area and services for the townhouses and 
apartments, one level of apartment (5 dwelling units) and two levels of two- 
storey townhouses (8 dwelling units). 

The development as proposed would be at variance to the regulations as set out 
in Section 1 of the CRM-2 District Schedule with respect to setbacks, floor 
space ratio and height, (for detailed comparison see Appendix A) 

Section 3 of the CRM-2 District Schedule gives City Council the discretion to 
permit a building at variance to the regulations of Section 1 with Council to 
have due regard to the following: 
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A. The provision of private outdoor living space, dayliqhtinq, 
landscapina, the disposition of the required off-street parkina 
and loading facilities, the location of the building in relation 
to the site and surrounding streets and buildings, and its over- 
all design. 

B. For buildings approved under this clause only. Council shall de- 
termine the maximum floor area which shall be allowed having par- 
ticular regard to the factors noted above. In no case however, 
shall: 

(i) The maximum floor space ratio exceed 1.5, computed 
or described in Section l.G of this CRM-2 Multiple 
Dwelling District Schedule. 

(ii) The height of a building exceed thirty-five (35) feet, 
nor twenty-five (25) feet measured from the centre 
line level of the nearest street directly southward." 

City Council on April 8th, 1975, adopted interim control guidelines for the 
Fairview Slopes. With respect to height, these guidelines included: 

'Generally not approve development which exceeds a height of 
35 feet measured vertically of a hypothetical line connecting 
the north and south property lines, but in no case shall the 
height exceed twenty-five (25) feet above the south property 
line.' 

The proposed building would be at variance to these guidelines in that the 
northerly portion of the building would be approximately 10 feet (one storey) 
above the maximum 35 feet h€iqht restriction otherwise the developnent would 
meet the interim control guidelines. " 

The Fairview Area Planner advised that he could not support this 
application and recommends refusal. The Urban Design Panel 

j reviewed this design and recommended that the Director of Planning 

1 approve the development permit application. 

The Director of Planning recommended that Development Permit 
Application #67129 be refused as it is considered an unsuitable 
form of development in the (GRM-2) Commercial/Multiple Dwelling 
I District, having particular regard to the fact that the proposed 
building exceeds permitted height of 35' measured vertically above 
the hypothetical line connecting the front and rear property lines 
I as outlined in the Interim Control Guidelines for Fairview Slope 
I that were adopted by the Technical Planning Board on March 15, 1974 
i and the Interim Control Guidelines for Fairview Slopes as adopted 
1 by City Council on April S, 1975- 

i Messrs. S. Kwok and R. Romses, Architects, were present as well" 
i as Mr. M. Chambers, owner of the Long House' which" is adjacent to 

the proposed development, and Mr. J. Petri, resident of the Long 

House. 

Mr. Kwok advised that in his opinion, reducing the height of the 
building would hamper the design. If the building was moved closer 
to 6th Avenue the amount of plaza would be reduced, and if the number 

of suites were reduced the proposal would be uneconomical., 

I 

Mr. R. Spaxman, Director of Planning, advised that this application 
was contrary to the Interim Control Guidelines for the Fairview 
i Slopes. Mr. Spaxman felt that various things could have been done 
I to reduce the height of the building i.e- lowering the parking level 
I or changes of level within the building. Mr. D. Cornejo, Fairview 
Area Planner, advised that he had submitted the plan of the develop- 
ment to the Fairview Planning Committee who liked the design but were 
concerned about the elevation that faces the Long House. 
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Mr. Petri stated that the concept of the development and the 
plaza are acceptable but felt that the highest apartment next 
to the Long House should be removed. Mr. Chambers stated that 
he would like to see the development set back to give light and acces 
to the suites on the north end of the Long House. Mr. Kwok advised 
that the side yard could be increased by taking six inches from 
the width of each suite, thereby providing a side yard of approx- 
imately three feet. 

RECOMMENDED 

THAT the Director of Planning be instructed to approve 
the Development Permit Application subject to requiring the 
developer to increase the westerly side yard by approximately 
three feet. 


3. Residential Hotels in the West End 

Mr. J. Coates, Planning Department, submitted the following report 
for the consideration of the Committee: 

" BACKGROUND 

The Planning § Development Coranittee in considering commercial policies for 
the West End April 29, 1975, reconinended: 

"Except for small residential hotels that offer facilities 
to iJie local community, permit new hotel uses only in 
transitional areas adjacent to Downtown". 

City Council on May 13, 1975 modified this policy to read: 

"In the area defined as the West End permit only small 
residential hotels that offer facilities to the local 
community". 

The committee further recommended: 

"THAT the Director of Planning consider locations where hotels 
could be located near the waterfront in the West End; 

FURTHER THAT the map showing Uses be amended to indicate hotels 
permitted along the southern perineter". 

ANALYSIS 

West End planners have long recognized that the waterfront intersection of 
Denman and Davie Streets is more than just another part of the West End - 
it is a public place traditionally enjoyed by people from all parts of the 
city, and by tourists. 

There is also a need in the city for short term (one week to a month) 
residential accommodation 

- with self-contained suites having cooking facilities 

- catering to families on holidays 

- catering to visiting relatives who cannot be accommodated at home 

- of modest cost 

Six such residential hotels have been in operation for many years. They 
have caused minimal concern to local residents. They may, in fact, have 
contributed to the urbanity of the West End community. 

Present concerns expressed by certain residents and West End planners 
relate to possible sudden proliferation of such uses through the con- 
version of existing rental apartments. It would appear this may occur, 
as one means of circumventing the rent freeze and the freeze on conversion 
to strata title. 
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Clause No. 3 (continued) 


The perceived dangers include: 

- the elimination of badly-needed rental accommodation; 

- the disruption of the established social character of neighbourhoods; 

- depending upon the management of individual hotels, a possible 
disruption of the quiet and privacy of residential neighbourhoods 
(Stanley Park Manor in the residential zone, and the Cove Hotel on 
the Denman Street commercial frontage, have drawn complaints in the 
past as generators of too much noise and vehicular traffic). 


Certain policies and criteria would thus seem appropriate: 

1) That conversions of apartment buildings to residential hotels be 
generally not permitted. 

2) That new residential hotels be permitted only within approximately 
two blocks of the intersection of Davie and Denman Streets as shown 
on the attached map. 

3) That local residents be asked to comment before approvals are given. 

4) That licensing be subject to annual review 


5) That residential hotels and their facilities not be incompatible with 
local residential environment. 

6) That to qualify as a residential hotel, a building must: 

(a) consist of all dwelling units rather than sleeping or 
housekeeping units; 

(b) conform to parking requirements for hotels, namely one space 
for every two units; 

(c) conform to residential sign standards of the existing Sign 
By-law when in the residential areas; 

(d) have a desk clerk on duty within the building for purposes 
of supervision; 

(e) not contain a beer parlour; 

(f) not contain convention facilities. 

7) That the following existing premises should be legitimized as 
residential hotels: 


Ocean Side 1847 Pendrell 

St. James Place 1095 Bute 

Beach Lodge 1080 Gilford 

Surf 1861 Beach 

Gilford Court 1901 Pendrell 

Centennial Lodge 1123 and 1131 Bumaby 

(excluding 1111 Burnaby) 

Shato Inn 1825 Comox 


SUMMARY 

The Planning and Development Committee may wish to recommend: 

(1) That Council approve amendments to current zoning proposals which 
will permit new residential hotels within approximately two blocks 
of the intersection of Denman and Davie Streets as indicated on 
Map A. 


(2) That both existing and new potential residential hotels in the 
West End conform to residential hotel policies of Council. 
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(3) That the draft residential hotel policies be circulated 
for comments of the Director of Permits and Licenses and the 
Director of Legal Services for further report by the Director of 
Planning. 

(4) That Council approve amendments to current zoning proposals which 
will legitimize the continuation of certain existing premises as 
residential hotels. " 

After discussion, the Committee 


RECOMMENDED 


(a) THAT Council approve amendments to current zoning proposals 
which will permit new residential hotels within approximately 
two blocks of the intersection of Denman and Davie Streets 
as indicated on Map A. 

(b) THAT both existing and new potential residential hotels in 
the West End conform to residential hotel policies of 
CoTincil . 

(c) THAT the proposed residential hotel policies be circulated 
for comments of the Director of Permits and Licenses and 
the Director of Legal Services for further report by the 
Director of Planning. 

(d) THAT Council approve amendments to current zoning proposals 
which will legitimize the continuation of certain existing 
premises as residential hotels. 

(Alderman Harcourt wished to be recorded as against 
Recommendations a, b and c) 

CONSIDERATION 


/f . Robson Street Closure 

Alderman Kennedy stated that several Aldermen were against the 
closure of Robson Street and the concept of a "mini mall" for 
transit only opposite the Court House. 

Mr. R. Gascoyne, Assistant City Engineer, Traffic and Transportation, 
advised that the Province have agreed to the relocation of the two 
stairwells and any other obstructions in the event the City exercises 
its option to re-open Robson Street. This work would be at~ Provincial 
Government expense. 

RECOMMENDED 


THAT the Architect for the Provincial Government complex be 
asked to modify the design of the proposed Robson Street Closure 
opposite the Court House to make certain that the street capacity 
of Robson Street for all vehicles is maintained in the new design. 

(Aldermen Bowers and Harcourt wished to be recorded as opposed) 

A tie vote resulted and the matter is put forward for the 
CONSIDERATION of Council. 


The meeting adjourned at 5:30 p.m. 


FOR ADOPTION SEE PAGE(S) LI...L 


CITY OF VANCOUVER 


SPECIAL COUNCIL - JUNE 17. 1975 


A Special Meeting of the Council of the City of Vancouver was 
held on Tuesday, June 17, 1975, in the Council Chamber at approxim- 
ately 1:45 p.m. 

PRESENT : Mayor Phillips 

Aldermen Bird, Bowers, Boyce, Cowie, 
Harcourt, Kennedy, Marzari, 
Rankin, Sweeney & Volrich 

CLERK TO THE COUNCIL: M. Kinsella 


j Local Improvements by Petition - Schedule #433 

I MOVED by Aid. Bird 

i SECONDED by Aid. Sweeney 

i THAT this Council resolve itself into a Court of Revision 

j for the purpose of hearing complaints against the proposed 
I assessments or the accuracy of frontage measurements, or any 

other complaint which persons interested may desire to make and 
! which is by law cognizable by the Court, Mayor Phillips in the 
I Chair. 

- CARRIED UNANIMOUSLY 

COURT OF REVISION 


Pavements and Curbs (Local Residential) , Lane Pavements 
(Residential Standards), P.C. Concrete Sidewalk by 
I Petition - Schedule #433 

The Court received from the Collector of Taxes Schedule #433 
listing local improvements at various locations by petition. 

The Court also noted requests submitted by the Collector of 
Taxes to adjust the measurements on Item #7. There was no one 
i present who wished to address the Court on matters within the Court's 
j jurisdiction and therefore, it was 

MOVED by Aid. Rankin 
SECONDED by Aid. Harcourt 

THAT Schedule #433, after amendment as submitted by the Collector 
of Taxes, be approved. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Bird 
SECONDED by Aid. Sweeney 

THAT the Court of Revision rise and report. 

- CARRIED UNANIMOUSLY 


COUNCIL 


MOVED by Aid. Boyce 
SECONDED by Aid. Harcourt 

THAT the report of the Court of Revision be received. 


- CARRIED UNANIMOUSLY 
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Local Improvements Subsequent Procedure 
- Schedule #433 

Council considered the Manager's Report dated June 6, 1975, 
dealing with the subsequent procedure of these projects. 

" GENERAL 

Projects for works 'by Petition' have been advanced under the provisions 
of the Local Improvement Procedure By-law and will come before a Court of 
Revision on June 17, 1975 • 

The projects are identified as follows: 


Petition 


Schedule 


433 


Item Type 

1 to 4- Pavement and Ciorbs, Local Residential 

5 to 15 Lane Pavements, Residential Standard 

16 PoC, Concrete Sidewalk 


CAPITAL MJNDS 

The City's share of the recommended projects is available in the 1975 
Streets Capital funds as approved by Council April 15, 1975. 

RECOMMENDATIONS 

I RECOMMEND, subject to the proceedings of the Comrb of Revision and 
subsequent approval by Council, that the projects 'by Petition' in Schedid-e 4.33 
be undertaken." 


MOVED by Aid. Boyce 
SECONDED by Aid. Harcourt 

THAT the recommendations in the Manager's Report re Local 
Improvements Subsequent Procedure dated June 6, 1975, be approved. 

- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 1:55 p.m. 

The foregoing are minutes of the Special Council Meeting (Court of 
Revision) of June 17, 1975, adopted on June 24, 1975. 
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CITY OF VANCOUVER 

REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver was 
held on Tuesday, June 17, 1975, in the Council Chamber, commencing 
at 2.00 p.m . 

PRESENT: Mayor Phillips, 

Aldermen Bird, Bowers, Boyce , Cowie , 
Harcourt, Kennedy, Marzari, 
Rankin, Sweeney and Volrich. 

CLERK TO THE COUNCIL: D.H. Little. 


PRAYER 

The proceedings in the Council Chamber were opened with prayer 
offered by the Civic Chaplain, Father Demetrios Partsafas of St. 
George's Greek Orthodox Church, Vancouver. 


A CKNOWLE DGMENT 

The Mayor acknowledged the presence in the Council Chamber of 
students from Carnarvon Elementary School, under the direction of 
Mrs. Fountain, and students from the Employment Orientation for Women 
Class at Vancouver Community College, under the direction of their 
Instructor, Mrs. McDonald . 


' IN CAMERA ' MEETING 

The Council was informed that there were matters to be considered 
'In Camera' later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Bird 
SECONDED by Aid. Volrich 

THAT the Minutes of the Regular Council Meeting of May 27, 1975, 
with the exception of the 'In Camera' portion, be adopted, after 
amendment as follows with respect to the clause - ' Langara : Land Disposal) 
as contained on page 14: 

In the motion by Alderman Harcourt, delete the quoted portion 
relative to recommendation 'f of the Director of Planning and 
substitute the following therefor: 

"(f) THAT the provision of utilities normally subject to 
local improvement such as, paving, curbs, sidewalks 
and street lighting, as described in Section 7 of 
this report, be charged on a normal local improvement 
basis . " 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers, 
SECONDED by Aid. Harcourt 

THAT the Minutes of the Special Council Meeting (Public Hearing) 
of May 27, 1975, be adopted. 

- CARRIED UNANIMOUSLY 
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(BUILDING - 3) 


The surrounding area being zoned generally as an RS-1 One-Family 
Dwelling District to the south, west and north - in part,; C-1 
Local Commercial District to the north and south - in part; and 
M-1 Light Industrial District to the east across Joyce Street - 
such industrial district requiring a 24' landscaped setback from 
Joyce Street. 

CD-I Comprehensive Development as finally approved by City Council 
in 1968 had an overall floor space ratio of 0.55. 

Recommendation 

The Technical Planning Board on July 3rd, 19 70 recommended that 
the application for rezoning to a CD-I Comprehensive Development 
District be APPROVED with the uses being restricted to a church 
and senior citizens' apartment building with customary accessory 
uses subject to the following conditions: 

A. The detailed scheme of development to be first approved by 
the Technical Planning Board after consultation with the 
Design Panel with regard to architectural desian and advice 
from the Town Planning Commission. The gross floor space 
ratio not to exceed 0.55. The development not to exceed 
two storeys nor 35 feet in height. The bulk, mass and form 
of development to be in keeping with the adjacent one-family 
area. The development to provide adequate setbacks from the 
property lines; open landscaped area and satisfactory off- 
street parking facilities, etc. 

B. The site to be developed and maintained at all times as one 
integrated development. 

C. No signs or advertisements shall be permitted save for such 
sign or advertisement as may be approved by the Technical 
Planning Board having regard to Section 10 (21) (a) - Signs 
and Advertisements permitted in an R District - of the Zoning 
and Development By-law. 

The Technical Planning Board further recommended that should the 
above conditions or such other conditions as set by City Council 
following a Public Hearing not be complied with the by the owners 
in order to permit the three readings of the amending by-law to be 
implemented within 120 days from this date (Public Hearing date) 
this approval shall expire. 

The Town Planning Commission on July 10, 19 70 concurred in the 
recommendations of the Technical Planning Board. 

It is noted that City Council on May 5, 1970 received a delegation 
from Mr. W. A. Street regarding the acquisition of Lots 18-24, 
located on the north side of Broadway between Penticton and Slocan 
Streets, for development of a senior citizens' high-rise and church 
building. 

City Council resolved: 

'THAT the applicant be advised to submit his application 
in the usual way and that the Council favours submitting 
the application to a Public Hearing' . " 


Your Board RECOMMENDS that the reports of the Technical Planning Board 
and Town Planning Commission be received and the matter be referred 
for the consideration of Council at a Public Hearing. 


Regular Council, June 17, 1975 


Development of Harbour Park 

In regard to development of Harbour Park, on May 27, 1975 Council 
requested the Mayor appoint a committee to discuss the availability of 
Federal funding with the Federal Government in respect of the 3.4 acres 
for park development. 

The Mayor subsequently appointed himself and Alderman Boyce to 
comprise this special committee and advised that a meeting was held with 
the Federal minister concerned and the matter will be followed up 
further with other Federal ministers in an endeavour to obtain a 
government statement as soon as possible. 


COMMITTEE OF THE WHOLE 

MOVED by Aid . Bowers 
SECONDED by Aid. Bird 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 


DELEGATIONS AND UNFINISHED BUSINESS 

Building Permit (B64707) 
1212 Laurier Street. 


Further consideration was given to the report of the City Manager 
dated January 17, 1975, respecting the building of Mrs.R. Yorsh at 
1212 Laurier Street. It was found that an addition had been made 
to the west side of the building which projected into the side yard, 
and an application to the Board of Variance for relaxation was refused. 
Subsequently, the owner was notified to remove the addition but has 
refused to do so and, therefore, the matter is now before the court. 

Mrs. Yorsh appeared and indicated that this addition to the west 
side of the building was in the plans filed with the Building Department 
and the permit was granted accordingly. After hearing from the Building 
Inspector and after further consideration, it was 

MOVED by Aid. Bowers 

THAT the City Manager report to Council as follows: 

(a) Is the house over the property line? 

(b) Did the Development Permit, when issued, authorize 

the construction of this addition up to the property line? 

FURTHER THAT, in the meantime, the Director of Legal Services 
take appropriate action in an endeavour to halt the court proceedings 
until the Council has dealt with the question. 


- CARRIED UNANIMOUSLY 
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DELEGATIONS AND UNFINISHED BUSINESS (Cont'd) 

1976-80 Five Year Plan - 
Housing Category. 

Consideration was given to the following recommendation of the 
Standing Committee on Housing and Environment, Clause 2B. 

"THAT $10 million be allocated in the 1976-80 Five Year 
Plan for housing on a priority one basis . " 

Delegations were received as follows on the matter: 

Downtown Eastside Residents' Association (Mr. Eriksen) - brief dated 
June 17, 1975 submitted in support. 

C.O.P .E . (Mr. Yorke) - brief dated June 17, 1975 submitted in support. 

A memorandum dated June 16, 1975 from Alderman Harcourt on the subject 
was also noted. 

MOVED by Aid. Harcourt 

THAT the foregoing recommendation of the Housing and Environment 
Committee be approved. 

- CARRIED 

(Aid. Bowers, Kennedy, Sweeney, Volrich and the Mayor opposed) 

MOVED by Aid. Rankin 

THAT the Housing and Environment Committee be requested to look 
into the details of this proposed housing allocation, particularly 
the matter of breakdown of the amount of the subsidy involved, as well 
as other related aspects. 

- CARRIED UNANIMOUSLY 


Demolition of Houses - 
Hamilton Street (831,837 & 843 ) 

On May 27, 1975, as a result of the May 23, 1975 Manager's report, 
it was instructed that Mr. Jack Olar, a demolition contractor, appear 
before Council in order that the matter of his business license may 
receive consideration because of action taken by Mr. Olar in demolishin 
buildings at 831, 837 and 843 Hamilton Street without a demolition 
permit. Mr. Olar appeared and explained that the buildings were 

demolished in error and not with intent to ignore the City's policy. 

MOVED by Aid. Rankin 

THAT Mr. Olar's explanation be accepted. 

- CARRIED UNANIMOUSLY 
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DELEGATIONS AND UNFINISHED BUSINESS (Cont'd) 

Use of 1111 Burnaby Street 
as a Residential Hotel. 

Mr. J.B. Kowarsky, for the firm of Dohm, MacDonald, Russell and 
Kowarsky, appeared beofre Council on behalf of Summerdale Enterprises 
Ltd., and submitted a letter dated June 17, 1975, asking that 1111 
Burnaby Street be included in the list of Apartments classified in the 
west-end as Hotels. He explained the particular circumstances in 
support . 

! MOVED by Aid. Bowers 

THAT the Council permit this apartment to continue as a residential 
hotel on the complete understanding that the apartment-living now so 
classified within the building will be continued. 

■ - CARRIED 

j (Aid. Rankin opposed) 

i 

' At this point in the proceedings Council varied 

the Agenda to consider the following items . 

i COMMUNICATIONS OR PETITIONS 

! 

! Proposed Ice Rinks . 

A communication dated June 11, 1975, was noted from the Park 
Board, asking the Council's concurrence with the Board's intention 
of adopting the method of selected proposal calls for building the 
Connaught Park and Sunset Park Ice Rinks, rather than the normal 
public tender method, in order to allow construction as soon as 
possible . 

i 

I MOVED by Aid . Har court 

THAT the Council concur with the selected proposal call method 
j for these ice rinks on the understanding that the proposal calls 
I will be on the basis of the final contract price being based on a 
firm (upset) price within the amount budgeted for these two rinks. 

- CARRIED UNANIMOUSLY 


'Greek Day' 

The following is quoted from a communication dated June 13, 1975, 
from The Greek Committee : 

"We would like to request of the City of Vancouver that in 
order to celebrate 'Greek Day' in Vancouver: 

1) Broadway be closed to traffic from MacDonald Street 
to Waterloo Street from 12:00 noon until midnight 
June 29, 1975. 

2) Special permits regarding sale of food and liquor be 
granted where required. 

3) Police assistance be provided as needed. 

4) Banners to be placed on light standards to accommodate 
three flags. 

5) That the City of Vancouver absorb the cost of the street 
closure and cleaning." 


Cent ' d . 
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COMMUNICATIONS OR PETITIONS (Cont'd) 

'Greek Day' (Cont'd) 

MOVED by Aid. Volrich 

THAT the foregoing request be approved on the understanding that 
any expenses to the City will not exceed $500 in total. 

- CARRIED UNANIMOUSLY 


CITY MANAGER'S REPORT 

B. Closing of Larch Street Between 
10th Avenue and 12th Avenue . 


The City Manager submitted the following report of the City 
Engineer, under date of June 12, 1975: 


"One of the proposed ice rinks is to be constructed on Connaught Park in the 
vicinity of the south east corner of 10th Avenue and Larch Street. Kltsllano 
High School is on the west side of Larch Street between 10th Avenue and 12th Avenue. 
In order to provide sufficient off-street parking for the ice rink it is desirous 
to close Larch Street from 10th Avenue to 12th Avenue and use the area for parking 
purposes. The School Board is agreeable to the closure and use of the street. 
The residents in the area have been informed of the proposal and 84% of those 
contacted are agreeable to the closure. This portion of Larch Street is consi- 
dered surplus to the normal City street system. 

I RECOMMEND that Larch Street between 10th Avenue and 12th Avenue be closed, 
stopped up and the area placed in the care and custody of the Board of Parks 
and Recreation subject to the following conditions: 

1. The curbs, gutters and sidewalks at both 10th Avenue and 12th Avenue be 
reconstructed as crossings rather than street entrances. 

2. The sidewalks on both sides of the street to be relocated. 

3. Items 1 & 2 together with any work required for the development of the 
parking area, to be to the account of the Board of Parks and Recreation. 

4. Ingress and egress to the school site to be available at all times." 

The City Manager RECOMMENDS that the above report of the City Engineer be 
approved' " 

MOVFD by Aid. Rankin 

THAT the recommendation of the City Manager, contained in this 
report, be approved. 


- CARRIED UNANIMOUSLY 
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Council recessed at 3:55 p.m. and following an 
'In Camera' meeting in the Mayor's Office, 
reconvened in Open Council in the Council Chamber 
at 4:15 p.m. 


UNFINISHED BUSINESS 


2. Hodson Manor - Multicultural Association of B. C. 

City Council on May 27, 1975, considered a memo from the Mayor 
dated May 26, 1975, on this matter. At that time Alderman 
Volrich put forward the following motion: 

"MOVED by Aid. Volrich 

THAT, as requested by the Mayor, Council endorse this 
application on behalf of the City: 

FURTHER THAT, in the event the Federal Government does 
not contribute to this venture, then the City of Vancouver 
will provide the remaining funding not covered by the 
Community Recreational Facilities Fund. 

- (deferred)". 

Following this. Council passed a motion deferring this whole 
matter (including the above motion) for a report from the 
Multicultural Association, Fairview Little People's Society 
and the Fairview Information Centre, together with a report from 
the City Manager. 

Council had before it for consideration to-day the following: 

(a) Manager's Report dated June 10, 1975; 

(b) The Multicultural Association of B. C. Letter dated 
June 2, 1975; 

(c) Letter dated June 12, 1975, from Belle Bruce, Co- 
ordinator Fairview Information Centre, Secretary 
Fairview Little People's Society; 

(d) Memo from the Mayor dated May 26, "1.975 T 

(e) The deferred motion of Alderman Volrich dated May 27, 1975. 

MOVED by Aid. Sweeney 

THAT Council approve the recommendation of the City 
Manager that a lease be prepared between the City of Vancouver 
and the Multicultural Association of British Columbia for the 
use of Hodson Manor (1245 West 7th Avenue). The lease to be 
prepared by the Director of Legal Services and to the satis- 
faction of the Supervisor of Property and Insurance. The 
rental fee to be $915.00 per month. 

FURTHER THAT this lease include a sub-lease to the 
Fairview Little People's Society and the Fairview Information 
Centre as proposed in the letter from the Multicultural 
Association of B. C. dated Jime 2, 1975. 

- CARRIED UNANIMOUSLY 

Council then considered Alderman Volrich* s deferred motion, 
and it was 

MOVED by Aid. Volrich 

THAT, as requested by the Mayor, Council endorse 
this application on behalf of the City: 
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UNFINISHED BUSINESS (cont'd) 

Hodson Manor - 

Multicul-tural Association of B. G. (cont'd) 

FURTHER THAT, in the event the Federal Government 
does not contribute to this venture, then the City of 
Vancouver will provide the remaining funding not covered 
by the Community Recreational Facilities Fund. 

- CARRIED 

(Aid. Marzari opposed) 

During discussion of Hodson Manor, Aid. Kennedy left 
the meeting. 


COMMUNICATIONS OR PETITIONS 
Lack of Parks and Playing Fields in Fairview Slopes 

Council noted a letter dated May 26, 1975, from the Save Our 
I Parkland Association requesting an opport'unity to appear before 
Council with respect to lack of parks and playing fields in the 
Fairview Slopes area of Vancouver. 

MOVED by Aid. Boyce 

THAT the foregoing delegation request be granted and arrangements 
left with the City Clerk. 

- CARRIED UNANIMOUSLY 

(During consideration of the above communication the Mayor 
left the meeting and Deputy Mayor Bowers assumed the chair) . 

ShaughnessY Hospital Site Development 

Coimcil on February 25, 1975, passed a motion requesting the 
jB.C.M.C. to respond to the following motion of Council dated February 
|25, 1975: 

' "THAT the B.C. Medical Centre be asked to appear before Council, 
I as soon as reasonably possible, to give definitive answers to 
I questions regarding the size of the Shaughnessy development, 
j the types of new structures to be built on the site, plans for 
! retaining the present buildings and other such pertinent informa- 
tion as the City's Planning Department may request of them. 

I FURTHER THAT the interested citizens groups be invited to attend 
this meeting." 

Under date of May 23, 1975, the B. C. Medical Centre submitted 
the following communication in response to Council's request: 

" In reply to your letter dated May 9, 1975 the following is 
a summary of the current situation regarding the Shaughnessy 
I Hospital site development: 

The functional program for the Child and Maternal Health 
• Unit was delivered to the Department of Health Hospital 
Programs Division on April 21, 1975. We are now waiting 
for the first of several meetings with the Hospital Division 
to review the functional program so agreement can be reached 
as to the scope and size of the Unit. 

Preliminary discussions are underway with the Greater Vancouver 
Regional Hospital District regarding the Child and Maternal 
Health Unit; these will become more definitive once certain 
agreements on overall patient care policy have been reached 
with B.C. Hospital Programs. 

. The Chairman, Mr. J.V. Christensen, met Thursday, May 22, 1975 
with the Citizens' Advisory Committee, for over two hours, and 
reviewed all aspects of the Shaughnessy site developmiient. 
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COlvnVIUNICATIONS OR PETITIONS (cont'd) 
Shaughnessv Hospital Site Development (cont'd) 


In reply to the City Council motion of February 25, 1975, the 
preliminary building proposals are not expected until July at the 
earliest. This, of course, is dependent upon our reviews with 
B.C. Hospital Programs and GVRHD which will have a bearing on the 
size and types of new structures to be built on the site. 

As you can see, therefore, we cannot provide the information 
requested at this time. When the information is available, we 
will be pleased to meet with City Council and discuss the areas 
covered in the motion of February 25, 1975. 

We hope that this is satisfactory. Please contact me if you 
would like elaboration of our current position. " 


MOVED by Aid. Volrich 

THAT the above communication dated May 23, 1975, from the 
B.C. Medical Centre be received, but that the B.C.M.C. be 
requested to provide at this time to City officials full informa- 
tion on existing plans for the first stage of this development. 

- CARRIED UNANIMOUSLY 


VanDusen Botanical Display Gardens 

Council had for consideration the following communication from 
the Board of Parks & Recreation dated May 28, 1975, on the VanDusen 
Botanical Display Gardens: 

"MacMllan Bloedel Ltd. , in cooperation with Board 
officials, have negotiated a contract for craistruction 
of Mad4illan Bloedel Place building in VanDusen Gardens 
with Halse-Ifertin Construction Co. Ltd. Board menbers 
received copies of a letter dated May 23rd, from 
MacMillan Bloedel, agreeing to an amendment to paragraph 
7 of the terms of agreement as follows: 

..'7. The City will let the Contract (the araaunt 
of vMch will not exceed $525,000) and 
MacMillan Bloedel vail, upon execution of 
the Contract, pay to the City the amDunt of 
the Cmtract, such payment to be made 
progressively with an amount of $50,000 
payable to the City at the date of the 
signing of the Contract and the balance 
to be paid progressively in conjunction 
with the timing and amounts of invoices 
received by the City from the Contractor. ' . . , 

"Construction work is expected to cornnence at the first 
of July, 1975. MacMillan Bloedel enclosed their cheque 
for $50,000 as the first progress payment toward the 
cost of construction of ^fecMillan Bloedel Place. 

"It was regularly moved and seconded. 


"RESOLVED: That the Board request City Council 
to alter into a contract on behalf 
of the Board with Halse-Martin 
Construction Co. Ltd., utilizing 
MacMillan Bloedel funds as outlined 
in the letter from MacMillan Bloedel 
dated May 23., 1975. 

- Carried. 

"Board members agreed that a letter of thanks should 
be forwarded to MacMillan Bloedel."... 
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i COMMUNICATIONS OR PETITIONS (cont'd) 

VanDusen Botanical Display Gardens (cont'd) 

MOVED by Aid. Volrich 

THAT the request of the Park Board that City Council enter into 
a contract on behalf of the Board with Halse-Martin Construction 
Co. Ltd., utilizing MacMillan Bloedel funds as outlined in the 
letter from MacMillan Bloedel dated May 23, 1975, be approved. 

, - CARRIED UNANIMOUSLY 


Association of Canadian Community Colleges Annual Convention - 
Request that City sponsor a Lioncheon on November 11, 1975 

Council had for consideration a letter from Mr. George C. Wootton, 
Co-Chairraan, "College Canada '75", requesting that Council sponsor a 
luncheon for delegates to the Association of Canadian Community 
Colleges at the Hotel Vancouver on November 11, 1975. The estimated 
costs of this luncheon is $5,000. 

MOVED by Aid. Volrich 

THAT no action be taken on this request. 

- CARRIED UNANIMOUSLY 

B.C. Amateur Softball Association 

Annual Convention - Request that City host a 

Dinner on November 9< 1975 

The B. C. Amateur Softball Association submitted a request that 
the City host a dinner on Sunday, November 9, 1975, for the 1975 
Canadian Amateur Softball Association Annual Convention in Vancouver. 

MOVED by Aid. Harcourt 

THAT no action be taken on this request. 

- CARRIED UNANIMOUSLY 

Rezoning of Single- family Residence at 
1007 West 46th Avenue 

The City Clerk advised that the communication of May 9, 1975, 
from Mrs. Donna Cohen requesting an opportunity to appear before 
Council with respect to the above building was withdrawn. 


' Grant Appeal 

The Vancouver Fire Department Band submitted a request to 
appear before Council to appeal Council's 1975 grant to the Band. 

i MOVED by Aid. Bird 

THAT the foregoing delegation request be granted and arrangements 
: left with the City Clerk. 

- CARRIED UNANIMOUSLY 


j Kitsilano Day - Grant Request 

i 

I Under date .of June 2, 1975, the Kitsilano Day Co-ordinator 

i submitted the following communication to Council: 
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COMMUNICATIONS OR PETITIONS (cont'd) 
Kitsilano Day - Grant Request (cont'd) 

" Once again, the people of this community - clubs, merchants, 

social workers, ethnic groups, schools, old and young people alike - have 
joined together to form a committee to plan KITSILANO DAY. 

' Last year proved to be an overwhelming success for us, and this 

year will be even greater. 

The activities will be held In Connaught Park. The atmosphere 
will be very community spirited, beginning with a walking parade down Vine 
Street, then ending up In the park where the residents of Kitsilano will 
have the opportunity to display their wares, enjoy music, ethnic dancing, 
face painting, tightrope walkers, and much much more. 

As you can appreciate, a great deal of planning and manpower Is 
required .for a project of this calibre, and we have done our utmost up to 
this point to function with as little funds as possible. At this time, however, 
*e are In a position to draw up a budget with an accurate account of costs 
i Involved, and we are now seeking financial backing from all available sources. 

At this time, we would like to bring to your attention that It has 
required two full-time people In our office at all times to keep 
1 communications Intact for all concerned. We have also found this year that 

heads from different communities of Vancouver are very Interested In what we 
are doing here, and are anxious to visit our office to see just how we have 
been able to do this. These people will, of course, be attending KITSILANO DAY 
as well. 

j We are now requesting City Council for a grant of two thousand 

I dollars ($2,000.00), which has been more than accounted for at this time. 

Attached, you will find a copy of our budget which has been 
, audited as closely as possible. 

We greatly appreciate your consideration to this request, and 
look forward to ycur favourable reply. 

( 

! Council also noted comment from the City Clerk that Mr. Trendell, 
Co-ordinator, Kitsilano Day, has advised that they will only receive 
$750 from Carlings Brewery instead of the $6,000 grant expected, 
and therefore, are requesting Council to increase the grant from 

I $2,000 to $4,000 to enable the program to proceed. 

, Alderman Volrich advised that the Kitsilano Day Committee has 

received a grant of $1,000 from Folkfest. 

MOVED by Aid. Har court 

THAT Council approve a grant of $1,000 to Kitsilano Day 
Committee. 

; - LOST NOT HAVING RECEIVED 

! THE REQUIRED MAJORITY 

I (Aid. Boyce and Sweeney opposed) 

At this point. Mayor Phillips returned and assumed the Chair. 

MOVED by Aid. Harcourt 

THAT Council approve a grant of $1,000 to the Kitsilano Day 
Committee subject to it receiving other financial assistance. 

- CARRIED BY THE REQUIRED 
MAJORITY 

(Aid. Boyce and Sweeney opposed) 
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Police Staff Parking 

The Deputy Chief Constable under date of May 23, 1975, submitte 
the following communication: 

" Further to our conversation of Thursday last respecting the parking problem 
as it affects Police staff reporting for duty at the 312 Main Street Head- 
quarters, the Police Union has requested some action on the part of the City 
in making the lot bounded by Gore, Dunlevy, Keefer and Pender Streets available 
to their membership. 

Briefly, the story of the use of the lot by police members is one that is less 
than satisfactory in their eyes. Some time ago, staff were parking on the lot, 
but the area was posted by the City and, I am advised, some 30 employee cars 
were towed away as trespassers subsequent to the posting. A later development 
on the part of the City was the removal of the driveway, totally precluding 
vehicle access to the lot. 

The lot has now stood vacant for some two or three years in an area where parking 
space is at a premium. Police members who cannot acquire parking on private 
property are forced to park blocks away from the Headquarters Building. It is 
difficult to rationalize to these people the continued prohibition of the use 
of an available site that could accommodate upwards of 100 vehicles with some 
minimal grading and a gravel surface. 

The Office of the City Manager has been contacted and advice received to the. 
effect that the property is zoned CD-I meaning any development permit must be 
approved by the Director of Planning. 

I would suggest if the property is not going to be put to use in the foreseeable 
future. Council be requested to develop same for police staff parking purposes. " 


I MOVED by Aid. Harcourt 

I THAT no action be taken on the request of the Police Department 
I to use the lot bounded by Gore, Dunlevy, Keefer and Pender 
{ Streets for Police staff parking . 

- CARRIED UNANIMOUSLY 


CITY MANAGER'S & OTHER REPORTS 


A. CITY MANAGER'S 
GENERAL REPORT 
June 13. 1975 

Works and Utility Matters 
(June 13, 1975) 


Water Main Installations - 
1974 Capital Budget. 
, (Clause 1) 

MOVED by Aid. Harcourt 

THAT the recommendation of the City Manager, contained in this 
clause, be approved. 

- CARRIED UNANIMOUSLY 

' Social Service & Health Matters 
j (June 13, 1975) 

consumer Association of Canada Report 
Regarding Certain Restaurants in the 
i City of Vancouver. 

: (Clause 1) 

MOVED by Aid. Harcourt 

THAT this clause be received for information. 


- CARRIED UNANIMOUSLY 


JUL 2 8 1970 


Board of Administration, July 24, 1970 


(BUILDING - 4) 


2. Proposed Amendment to Zoning and Development 
By-law #3575 to Prohibit Roof Signs in all 
Commercial and Industrial Districts 

The Director of Planning reports as follows: 

"Further to City Council's resolutions of May 5, 1970 and June 23, 
1970, the Director of Planning has made application to amend the 
Zoning and Development By-law #3575 to prohibit roof signs in 
Commercial and Industrial zoned districts of the City. 

The applications will be before Council at the next Public Hearing 

For the period, June 29, 1970, to July 17, 1970, thirteen sign 
applications have been received which would not be in conformity 
with the proposed amendment to the By-law to be considered by 
Council at Public Hearing. 


DATE OF APPLICATION 


June 29, 1970 

July 2, 1970 
July 8, 1970 

July 9, 1970 
July 13, 1970 

July 13, 1970 

July 14, 1970 

July 14, 1970 

July 15, 1970 

July 15, 1970 

July 16, 1970 

July 16, 1970 

jruly 20, 1970 

RECOMMENDATION ; 


APPLICANT 

Diamond Neon 
(Manufacturing) Ltd, 

Neon Products Ltd. 

Sign-O-Lite Plastics 
Ltd. 

Neon Products Ltd. 

Sign-O-Lite Plastics 
Ltd. 

Neon Products Ltd. 

Superior Signs Ltd. 

Galaxie Signs Ltd. 

Neon Products Ltd. 

Sign-O-Lite Plastics 
Ltd. 

Sign-O-Lite Plastics 
Ltd. 

Sian-O-Lite Plastics 
Ltd. 

Neon Products Ltd. 


LOCATION OF SIGN 
1090 Alberni Street 

8860 Hudson Street 
843 East Hastings 

1897 Burrard Street 
5076 Victoria Drive 

6241 Eraser Street 
1310 East 12th Avenue 
3660 East Hastings 
1001 Robson Street 
2374 East Broadway 

1941 Cornwall Street 

5854 Victoria Drive 

1756 East Broadway 


That the permits for each of the above applications be withheld 
pending the consideration of the proposed By-law amendments by 
City Council at the next Public Hearing." 

our Board RECOMMENDS that the recommendations of the Director of 
Planning be endorsed. 


2yr 
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CITY MANAGER'S & OTHER REPORTS (cont'd) 


Building and Planning Matters 
(June 13 , 1975) 

The Council considered this report, which contains six clauses, 
identified as follows: 


CI. 

1 . 

Alterations to C.P.R. Station. 


Cl. 

2 . 

3075 West 53rd Avenue, Development 
No. 69617 

Permit Application 

Cl. 

3 . 

Development Permit Application No. 
Street - Urban Design Panel. 

69600, 2175 Oxford 

Cl. 

4 . 

821 Drake Street. 


Cl. 

5 . 

Self-Serve Stations. 


cl. 

6 . 

Strathcona Rehabilitation Project - 
Community Centre. 

Strathcona 


The Council took action as follows: 

Clauses 1 and 2 

MOVED by Aid. Bird 

THAT the recommendations of the City Manager contained in clauses 
1 and 2 of this report, be approved. 

- CARRIED UNANIMOUSLY 

Development Permit Application No. 696OO - 
2175 Oxford Street - Urban Design Panel 
(Clause 3) 

MOVED by Aid. Cowie 

THAT Development Permit Application #69600, 2175 Oxford Street, 
be referred back to the Design Panel for a more detailed explanation 
to Council on their position in this matter. 

- CARRIED UNANIMOUSLY 

821 Drake Street 
(Clause 4) 

MOVED by Aid. Bird 

THAT City officials defer enforcement action on this building 
pending a further report to Council within 90 days on the condition 
of this building and site. 

- CARRIED UNANIMOUSLY 

Self-Serve Stations 
(Clause 5) 

During consideration of this item representatives from Mohawk 
Oil Co. Ltd., addressed Council briefly and advised that it is 
intended to have a service bay attached to their self-serve station 
at 1010 West King Edward. 

MOVED by Aid. Bowers 

THAT the list of approved self-serve stations be amended by 
adding the following four stations: 

1. Shell - 1896 East Hastings 

2. Shell - 17S5 Main Street 

3. Gulf - 2nd & Burrard 

4. Pacific - 1289 East Broadway 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S & OTHER REPORTS (cont'd) 

i 

Building and Planning Matters 
(June 13 < 1975) continued 

1 Self-Serve Stations 
' (Clause 5) cont'd 

i MOVED by Aid. Bowers 

THAT the application from Mohawk Oil Co. Ltd., to convert an 
operation of their premises at 1010 West King Edward to a self- 
serve station, be approved, and that this station be added to the 

1 approved list. 

i - CARRIED 

I (Aid. Marzari, Rankin & Sweeney opposed) 

I Strathcona Rehabilitation Project - 
j Strathcona Community Centre (Clause 6) 

; MOVED by Aid. Harcourt 

; THAT the City request the Province and C.M.H.C. to increase 

1 their allocations to the City of Vancouver by $62,500 and 

I $125,000 respectively to pemit the addition to the Strathcona 

! Community Centre to be constructed under the 1975 Neighbourhood 

I Improvement Program but that the decision to proceed with this 

I Community Centre addition be deferred iintil final approval of 

j the original Neighbourhood Improvement Program application has 

' indicated that the Community Centre addition can proceed without 

I prejudicing the other two Neighbourhood Improvement Program 

: proposals. 

- CARRIED 

j (Aid. Bowers opposed) 


Fire and Traffic Matters 
(June 13, 1975) 

i 

I The Council considered this report, which contains two clauses, 

j identified as follows: 

Cl . 1. Exclusive Bus Lanes - Howe Street. 

Cl. 2. Sidewalk Cafes. 

I 

I The Council took action as follows: 

I 
i 

: Exclusive Bus Lanes - Howe Street 
i (Clause 1) 

MOVED by Aid. Harcourt 

THAT this clause be received for information. 

Sidewalk Cafes 
(Clause 2) 

i MOVED by Aid. Cowie 

I THAT the recommendations of the City Manager, contained in this 
j report, be approved. 

I - CARRIED 

(Aid. Marzari and Rankin opposed) 

MOVED by Aid. Marzari 

THAT the City Manager report back as^oon as po ssible on current 
, value of restaurant square footage in "simnaf locations in the City. 

- LOST 

(Aid. Bowers, Boyce, Cowie, Harcourt, Sweeney, 

Volrich and the Mayor opposed) 
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CITY MANAGER'S & OTHER REPORTS (cont'd) 

Finance Matters 
(June 13. 1975) 

The council considered this report which contains eighteen clauses, 
identified as follows: 

Cl. 1. 1975 Basic Capital Program. 

Cl. 2. U.S. Premium Liability Reserve. 

Cl . 3. Staffing Requirements - Britannia Centre Library, 

and Vancouver Public Library. 

Cl . 4. Staffing and Operating Costs - South Granville 

Branch Library. 

Cl . 5. Local Improvements - Special Relief. 

Cl . 5. Investment Matters (Various Funds) March 1975. 

Cl . 7. Investment Matters (Various Funds) April 1975. 

Cl . 8. Queen Elizabeth Theatre - Restaurant Lease. 

Cl. 9. P.C.124 Gentile - Criminal Defense Legal Fees. 

Cl.lO. Director of Housing, Funding of 1975 Departmental Costs. 

Cl.ll. Vancouver Public Housing Corporation. 

C1.12. Gratuity Payments - WelTare StalX " 

Cl . 13 . Additional Civilian Personnel - Police Department. 

Cl.14. 1975 Annual Convention U.B.C.M.: Proposed Resolution. 

Cl.15. Contract No. 39-73-7 - 2 Pumper and 2 Aerial 

Ladder Trucks . 

Cl.16. Police Communications Centre. 

Cl.17. Vancouver Centre Development Limited - Agreement to Lease. 

Cl.18. Remedial Work at the Vancouver Aquatic Centre. 

The Council took action as follows: 

1975 Basic Capital Program 
(Clause 1) 

MOVED by Aid. Volrich 

THAT the recommendation of the City Manager and the Director of 
Finance, contained in this report, be approved. 

- CARRIED UNANIMOUSLY 

Clauses 2 to 12 


MOVED by Aid. Harcourt 

THAT the recommendations of the City Manager, contained in 
clauses 2, 3, 4, 5, 6, 7, 9, 10, 11 and 12 of this report, be 
approved. 

- CARRIED UNANIMOUSLY 

Additional Civilian Personnel - 
Police iPepartment (Clause 13) 

The City Clerk advised that the Police Department requested 
ieferrment of Item (D) in this report to provide them an opportunity 
bo submit a report and make representations before Council on 
June 24, 1975. 

i 

:^OVED by Aid. Volrich 

THAT this whole matter be referred .to the Standing Committee on 
finance and Administration for consideration with officials concerned. 
Including representatives of the Police Department, this meeting to 
De arranged for a time convenient to all members of Council. 

- CARRIED UNANIMOUSLY 
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CITY MANAGER'S & OTHER REPORTS (cont'd) 

Finance Matters 

(Jime 13. 1975) (continued) 

I 1975 Annual Convention U.B.C.M.: 
j Proposed Resolution (Clause 14) 

I MOVED by Aid. Volrich 

! THAT the draft resolution from the City Engineer be submitted 
I as a resolution for the U.B.C.M. Convention in September 1975« 

i - CARRIED UNANIMOUSLY 


I Contract No. 39-73-7 - 

; 2 Pumper & 2 Aerial Ladder Trucks 

■ (Clause 15) 

i MOVED by Aid. Bird 

I THAT Alternative (C) in the City Manager ' s Report be approved. 

- CARRIED UNANIMOUSLY 

! Clauses l6 to iB 

MOVED by Aid. Boyce 
i THAT the recommendations of the City Manager, contained in 
: clauses l6, 17 and iS, be approved. 

I - CARRIED UNANIMOUSLY 

! 

X ^ ^ X ^ ^ ^ 

i Council again agreed to vary the agenda to deal with Clause 
j 1 of Report I. 

I I. Report of Standing Committee on 
Housing & Environment 
(May 22. 1975) 

Housing Registry and Relocation Services 
(Clause 1) 

MOVED by Aid. Harcourt 

THAT Recommendations (A) and (B) of the Committee contained in 
' this clause, be approved: 

FURTHER THAT Council approve two months' interim f landing based 
on their 1975 budgets to the Red Door and the Y.W. C.A. housing 
: registries. 

I - CARRIED UNANIMOUSLY 

j X X X X X X X 

Council further agreed to vary the agenda to deal with the 
following report: 

i 

! X. Part Report of Standing Committee on 
Finance & Administration 
(June 12. 1975) 

i Britannia Gommimity Services Centre - 
Staff and Budgets (Clause 1) 

MOVED by Aid. Volrich 

THAT Recommendations a, b, c, e, f and g of the Committee 
contained in this clause, be approved after amendments to 
Recommendation d and h as follows: 
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CITY MANAGER'S & OTHER REPORTS (cont'd) 


X. Part Report of Standing Committee on 

Finance & Administration (Jime 12, 1975) (cont'd) 

(d) THAT Council approve the 1975 budget as recommended by 
the Director of Social Planning and the Director of 
Finance and as shown on the detailed budget sheets in 
this report, including ; 

(i) security, subject to review by the Standing 
Committee on Finance and Administration by 
September. 1976; 

(ii) host staff, subject to review by City staff 
by April. 1976; 

(iii) telephone expenses, subject to review by City 
staff by September. 1976. 

(h) THAT the Manager's Report dated June 5, 1975, be approved, 
including the qualifications set forth therein. 


- CARRIED UNANIMOUSLY 


(Underlining denotes amendments) 



The Council recessed at approximately 6:05 p.m. 
to reconvene in the Council Chamber at 7.30 p.m. 
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The Council reconvened in the Council Chamber at approximately 
7.30 p.m. with Mayor Phillips in the Chair and the following members 
present : 


PRESENT: Mayor Phillips 

Aldermen Bird, Bowers, Boyce , Cowie, 
Harcourt, Marzari, Rankin, 
Sweeney and Volrich. 

ABSENT: Alderman Kennedy. 


CITY MANAGER'S REPORTS (Cont'd) 


Property Matters 
(June 13, 1975) 


The Council considered this report which contains seven clauses, 
identified as follows: 


CI. 1. 1866 and 1872 West 5th Avenue, Lots 4 & E^s 3 , Block 
267, D.L. 526. 

Cl . 2. Acquisition for Family Housing Project - Lot D, Except 

East 10 feet. Block I, D.L. 753, 3268 Commercial Drive. 
Cl . 3. Lease of Lot 10, Block 122, D.L. 541, Situated: E/S 

1400 Block Howe Street. 
Cl . 4. Acquisition for Rupert Park Extension - Lot 9, Block 86, 

Sec. 29, T.H.S.L., 3320 Kitchener Street. 
Cl . 5. Leasing of 2782 Grandview Highway, Portion of Lot 1, 
Block A, District Lot Section 44, THSL. Plan 11660. 
Cl . 6. Fire Damage - 435 West 10th Avenue, Lot 12, Block 360A, 

D.L. 526. 
Cl . 7. Demolition. 

The Council took action as follows: 
Clauses 1-7 inclusive . 


MOVED by Aid. Bowers 

THAT the recommendations of the City Manager contained in clauses 
1, 2,3,4,5, & 6 be approved, and Clause 7 be received for information. 

- CARRIED UNANIMOUSLY 


STANDING COMMITTEES AND OTHER REPORTS 

. Report of Standing committee on 
Housing and Environment. 
(May 22 , 1975 .) 


The council considered this report which contains nine clauses. 


identified 

as follows: 

cl . 

1 . 

Housing Registry and Relocation Services. 

Cl . 

2 . 

Correspondence . 

Cl. 

3 . 

Housing Progress Report. 

Cl. 

4. 

Fire By-law Enforcement Progress Report. 

Cl . 

5 . 

Lodging House By-law Progress Report. 

Cl . 

6. 

Site for Vancouver Chinatown Lions Housing Project. 

Cl. 

7. 

Outstanding Housing and Environment Committee Matters. 

Cl. 

8. 

Dogs . 

Cl . 

9. 

Pioneer Park. 


The Council took action as follows: 


Cont'd, 
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STANDING COMMITTEES AND OTHER REPORTS (Cont'd) 

Clause 1 . 

For Council action on Clause 1, see page 15 of these Minutes. 

Correspondence . 
(Clause 2) 


MOVED by Aid . Harcourt 

THAT Section 'A' of this clause be received for information. 

- CARRIED UNANIMOUSLY 

For Council action on Section 'B' of this clause, see page 
3 of these Minutes. 

Clauses 3-7 inclusive 


MOVED by Aid. Bird 

THAT Clauses 3, 4, 5, 6 & 7 of this report be received for 
information . 

- CARRIED UNANIMOUSLY 


Dogs . 
(Clause 8) 

MOVED by Aid. Boyce 

THAT the recommendations of the Committee contained in this clause 
be approved, after deleting the words " approved in principle and " 
from recommendation B. 

- CARRIED UNANIMOUSLY 


Pioneer Park 
(Clause 9) 


MOVED by Aid. Boyce 

I THAT the recommendations of the Committee contained in this 

jclause be approved. 

i - CARRIED UNANIMOUSLY 


■Report of Standing Committee on 

Planning and Development. 

(May 29, 1975.) 


<5.V.R.D. Livable Region Programme 
L976-1986. (Clause 1) 


Moved by Aid. Bowers 

THAT the recommendation of the Committee contained in this 
clause, be approved. 

- CARRIED UNANIMOUSLY 


Report of Standing Committee on 
Housing and Environment. 
:May 29, 1975) 

I'ublic Housing 
^Clause 1) 

MOVED by Aid. Harcourt 

THAT recommendations 'A' and 'E' of the Committee, contained 
in this clause, be approved, after amending recommendation 'E' by 
jaeleting all the words following the word 'basis' . 

I - CARRIED UNANIMOUSLY 
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STANDING COMMITTEES AND OTHER REPORTS (Cont'd) 

^ Report of Standing Committee on 

; Finance and Administration 

i (May 29, 1975) 

j 

The Council considered this report which contains six clauses, 
identified as follows: 

I Cl. 1. Archives Photographic Centre - Special Committee. 

I Cl. 2. Mayor's Salary. 

! Cl , 3 . Property Endowment Fund. 

Cl . 4. 1975 Supplementary Capital Programme. 

Cl. 5. B.C. and Yukon Chamber of Mines 

Cl. 6. B.C. Registered Music Teachers' Association. 

The Council took action as follows: 
Clauses 1 and 2 . 

I MOVED by Aid. Volrich 

I THAT the recommendations of the Committee contained in clauses 

' 1 and 2 , be approved . 

- CARRIED UNANIMOUSLY 

! Property Endowment Fund 
I (Clause 3) 

Alderman Volrich requested, and Council gave permission, to 
delete the words "from amongst the five person board" from the last 
paragraph in this clause . 

MOVED by Aid. Volrich 

(a) THAT a Property Endowment Fund be established based on the 
Objectives, Revenue Policy and Structure proposed in the 
Mayor's memorandum of May 15, 1975 to the Standing Committee 
on Finance and Administration: 

(b) THAT Council approve the establishment of the five-person 
Board as set out in item 3 'Structure' in the Mayor's memo. 

(c) THAT the Board report to Council on a regular basis through 
the Standing Committee on Finance and Administration. 

- CARRIED UNANIMOUSLY 


1975 Supplementary Capital Program 
(Clause 4.) 

MOVED by Aid. Volrich 

THAT the recommendations of the Committee contained in this 
clause, be approved. 

- CARRIED UNANIMOUSLY 


B.C. & Yukon Chamber of Mines 
(Clause 5) 

MOVED by Aid. Volrich 

THAT Council approve a grant of $2000 to the B.C. & Yukon 
Chamber of Mines to assist with the provision of public services. 

- LOST NOT HAVING 
THE REQUIRED MAJORITY 
(Aid. Bowers, Boyce , Harcourt, Marzari, Rankin and 
the Mayor opposed) 
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STANDING COMMITTEES AND OTHER REPORTS (Cont'd) 

Report of Standing Committee on 
Finance and Administration (Cont'd) 

B . C .Registered Music Teachers' Association 
(Clause 6) 

MOVED by Aid. Volrich 

THAT this clause be received for information. 

- CARRIED UNANIMOUSLY 


. Report of Standing Committee 
on community Services. 
(May 29, 1975) 

The Council considered this report which contains three clauses, 
identified as follows: 

Cl . 1. Neighbourhood Pub Application - 3681 West 4th Avenue. 

Cl . 2. Lodging House at Diamond Head. 

Cl. 3. Youth Problems and Programs in the City. 

The Council took action as follows: 
Clauses 1-3 inclusive 

MOVED by Aid. Rankin 

THAT the recommendations of the Committee contained in clauses 
1, 2 and 3 of this report, be approved. 

- CARRIED UNANIMOUSLY 


Report of Standing Committee 
on Planning and Development 
(May 29, 1975) 

The Council considered this report which contains four clauses, 
identified as follows: 

Cl . 1. Downtown Transportation Plan. 

Cl . 2. Local Area Planning. 

Cl . 3. Fairview Planning Committee. 

Cl. 4. Public Open Space - City-owned Land, Area 6, False Creek. 
The Council took action as follows: 

Downtown Transporation Plan 
(Clause 1) 

MOVED by Aid . Bowers 

THAT recommendations A and B of the Committee, contained in this 
clause be received for information and recommendations c, D and E, be 
approved . 

- CARRIED UNANIMOUSLY 

clause 2 and 3. 


^OVED by Aid. Bowers 

THAT the recommendations of the Committee contained in clauses 
2 and 3 of this report be approved. 

- CARRIED UNANIMOUSLY 


28b 


20 


Cont ' d . 


Regular 


Council , 


June 17, 1975 


28V »n 

. 21 


STANDING COMMITTEES AND OTHER REPORTS (Cont'd) 

Report of Standing Committee 

on Planning and Development (Cont'd) 

Public Open Space - City-owned Land, 
Area 6, False Creek. 
(Clause 4) 


Alderman Bowers requested, and received permission to amend 
this clause in the Committee's report by deleting the paragraph 
reading as follows: 

"The City Manager pointed out that extraordinary maintenance 
budgets will be required to maintain the streets and plazas 
if they are constructed as described in the Conceptual Plan." 

MOVED by Aid. Bowers 

THAT the recommendations of the Committee be approved, after 
deleting all the words following 'approved' in recommendation 'E'. 

! - CARRIED UNANIMOUSLY 

I 
I 


I y. Part Report of Standing Committee 
on Planning and Development 
: (June 12, 1975) 


The Council considered this report which contains three clauses, 
identified as follows: 

Cl. 1. 1025 Thurlow Street (Block 22 - Nelson Park) 
Cl . 2. Downtown Commercial and Residential Densities. 
Cl. 3. Downtown Transportation Plan. 

The Council took action as follows: 

! 

; Clauses 1 and 2 . 

MOVED by Aid. Bowers 

THAT the recommendations of the Committee contained in clauses 
1 and 2 of this report be approved. 

! - CARRIED UNANIMOUSLY 

i 

I Downtown Transportation Plan 

' (Clause 3) 

MOVED by Aid. Bowers 
! THAT recommendation 'A ' contained in this clause be approved. 

I - CARRIED UNANIMOUSLY 

I 

j MOVED by Aid. Bowers 

THAT recommendation 'B' contained in this clause be deferred 
pending a report reference from the City Engineer at the next 
meeting of Council on the staged implementation programme. 


- CARRIED UNANIMOUSLY 
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Board of Administration, July 24, 1970 (BUILDING - 5) 

3 . Requested Study - West Broadway 

The Director of Planning reports as follows: 
I 

"Couhcil on June 9, 1970, was advised that merchants in the 
Broai^dway Westf'area, had enquired as to when a report on the 
requested beautif ication study would be forthcomina. The Board of 
Administration was requested to look into the matter, and this 
report is submitted in response to the Board's request. 

A. Introduction 

Council has received a brief from the merchants of West 
Broadway which requests the initiation of beautif ication 
studies in the West Broadway area. 

The Committee representing the merchants, wish to appear in 
respect of this report only if Council is considering not 
adopting the recommendation to proceed. 

B. Area of Study 

The proposed study area includes the public and private 
properties from 2600 to 3200 West Broadway as shown in 
Illustration I. 

C. Study Procedure 

It is proposed that feasibility studies be done by the 
Planning Department in consultation with the area committee 
and with other City Departments. If the beautif ication 
project proceeds, consultants will be required for detailed 
further studies. Their fees under the normal beautif ication 
formula would be shared - 50% by the property owners and 
tenants and 50% by the City. 

D. Scope of the Project 

The initial feasibility studies would investigate with the 
merchants the potentials for beautif ication in this area 
including preliminary estimates of magnitude of the cost 
and will bring these forward for Council's consideration. 
City staff will undertake only those basic investigations at 
normal cost assumed under existing procedure. 

E. Time Table 

Initial feasibility studies should be completed by the end 
of the year, subject to staff availability. Implementation 
of any project after acceptance would not, therefore, occur 
until the spring of 1971. 

RECOMMENDATION 

It is recommended that Council authorize the Director of Plannina 
to proceed with feasibility studies for West Broadway in con- 
junction with the area's owners and merchants and to report back 
to Council on the nature of the project, including the use of 
consultants for further detailed studies, maintenance and operating 
costs and proposed cost sharing." 

Your Board RECOMMENDS that the foregoing recommendation of the Director 
of Planning be adopted. 

(Copies of the brief are recirculated for the information of Council) . 
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STANDING COMMITTEES AND OTHER REPORTS (Cont'd) 

IJ .Part Report of Standing Committee 
; on Housing and Environment 
I (June 12, 1975) 

The Council considered this report which contains two clauses, 
identified as follows: 

Cl . 1. Secondary Suites. 

Cl . 2. Moratorium on Strata Title Conversions. 

I The Council took action as follows: 

j Secondary Suites 
I (Clause 1) 

i MOVED by Aid. Rankin 

THAT the recommendations of the City Manager contained in his 
report dated June 3, 1975, be approved. 

- CARRIED 

(Aid. Bird and Boyce opposed) 

MOVED by Aid. Rankin 

THAT Petition Plebiscites respecting the above be carried out 
by the City Clerk as soon as possible after October 8, 1975 - Five 
Year Plan Plebiscite - is held, based on decisions of Council on the 
matter and be generally conducted in the same manner as similar 
j district plebiscites carried out by the City Clerk earlier this year. 

i (Aid. Bird and Boyce opposed) - CARRIED 

i 

I Moratorium on Strata Title Conversions 
(Clause 2) _2 

, MOVED by Aid. Harcourt 

j THAT the recommendation of the Committee contained in this 

I clause, be approved. 

I '^'^ - CARRIED UNANIMOUSLY 


Illegal Suites - 
Hardship Cases. 

The Committee of Officials submitted the following report under 
date of May 23, 1975: 


"The Committee of Officials has considered the following requests 
under the policy established by Council concerning Illegal Suites - 
Hardship Cases, and reports as follows: 


(a) The following applications recommended for approval by the 
Sub-Committee be approved : 


Alison Von Hammerstein (owner) , 2823 Waterloo Street 
Lorna Edwards (tenant) , 3149 East 62nd Avenue 
Clara A. Phillips (tenant) , 1048 Lakewood Drive 


Cont ' d 
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STANDING COMMITTEES AND OTHER REPORTS (Cont'd) 

Illegal Suites - 
Hardship Cases (Cont'd ) 


(b) the following applications be approved for one year from 
the date of this Resolution: 

Debbie Matthews (tenant) , 2376 West 12th Avenue 
Madeline Cureton (tenant) , 1774 Grant Street 
Doug Paterson (tenant) , 1774 Grant Street 
Adrian Chan (tenant) , 896 West King Edward Avenue 
Robinton B. Shroff (tenant) , 1470 East 49th Avenue 

(c) the following applications be approved for six months from 
the date of this Resolution: 

Mohan S. Deshi (tenant) , 829 Durward Avenue 

Malkiat & Kamaljeet Powar (owners) , 4928 Killarney Street 

Ray Oxley (tenant) , 3278 West 15th Avenue 

Renato Alejandro (tenant) , 2586 Kitchener Street 

Anne Cymbalisty (tenant) , 1999 Nelson Street 

John Snapkauskas (tenant) , 944 Semlin Drive 

Esther Stephan (tenant) , 944 Semlin Drive 

Ole Jakobsen (tenant) , 1118 Maple Street 

(d) in respect to the above mentioned, the City Building 
Inspector be instructed to withhold enforcement action and 
to carry out the policy as adopted by Council on December 
17, 1963, and as amended by Council on November 10, 1964." 

(e) the following applications be not approved: 

Satnam S. Kooner (owner) , 5241 Aberdeen Street 

Mr. G. Thiruchittampalam (owner) , 3366 West 26th Avenue 

Fiorino La Scala (owner) , 3872 Glen Drive 

Mr. and Mrs. Ray Ivison (tenants), 5149 Elgin Street 


MOVED by Aid. Bowers 

THAT recommendations (a) (b) (c) and (d) of the Committee of 
Officials be approved; 

FURTHER THAT the applications from the following be approved 
for one year from the date of this resolution: 

Mr. G. Thiruchittampalam (owner), 3366 West 26th Avenue 
Mr. and Mrs Ray Ivison (tenants) 5149 Elgin Street; 

AND FURTHER THAT the applications from the following be not 
approved : 

Satnam S. Kooner (owner) 5241 Aberdeen Street 
Fiorino La Scala (owner) 3872 Glen Drive. 
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- CARRIED UNANIMOUSLY 
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COMMITTEE OF THE WHOLE 

MOVED by Aid. Harcourt 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt 
SECONDED by Aid. Rankin 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


BY-LAWS 

: 1 . BY-LAW TO VARY THE AMOUNTS AUTHORIZED 

TO BE BORROWED FOR CERTAIN PROJECTS 
i UNDER THE 1971-1975 FIVE YEAR PLAN TO 

FACILITATE THE PURCHASE OF PROPERTY 
i MORE PARTICULARLY KNOWN AS ACQUISITION 

I OF 3 33 POWELL STREET, LOT 35, BLOCK 40, 

I DISTRICT LOT 196; ST. JAMES SOCIAL SERVICE 

MOVED by Aid. Harcourt 
SECONDED by Aid. Rankin 

I 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

j The By-law was read a first time and the Presiding Officer 

I declared the By-law open for discussion and amendments. 

There being no amendments, it was 

' MOVED by Aid. Harcourt 
SECONDED by Aid. Rankin 

THAT the By-law be given second and third readings and the Mayor 
and City Clerk be authorized to sign and seal the By-law. 

j - CARRIED UNANIMOUSLY 


2. BY-LAW TO AMEND BY-LAW NO. 4450 
BEING THE LICENSE BY-LAW - TO 
LIMIT THE NUMBER OF SELF- SERVE 
GAS STATIONS IN THE CITY 


; MOVED by Aid. Volrich 

I SECONDED by Aid. Harcourt 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 


Cont ' d 
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BY-LAWS (Cont'd) 

; BY-LAW TO AMEND BY-LAW No. 4450 

1 BEING THE LICENSE BY-LAW - TO 

■ LIMIT THE NUMBER OF SELF-SERVE 

' GAS STATIONS IN THE CITY. (Cont'd ) 

MOVED by Aid. Volrich 
SECONDED by Aid. Boyce 

THAT the schedule attached to this By-law be amended by adding 
I the following Self-Serve Gas Stations approved by council earlier 
this day. 

Burrard & 2nd. 1743 Burrard St. 

Oak & King Edward. 1010 West King Edward. 

Clark & Broadway. 1289 East Broadway. 

I (Aid. Bowers opposed) ~ CARRIED 

j MOVED by Aid. Volrich 

SECONDED by Aid. Boyce 
i THAT the By-law be given second and third readings and the 

: Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED 

(Aid. Bowers opposed) 

I 3. BY-LAW TO AMEND BY-LAW No. 4299 BEING 

I THE VEHICLES FOR HIRE BY-LAW TO 

I INCREASE LIMOUSINE RATES. 


MOVED by Aid . Rankin 
SECONDED by Aid. Sweeney 

THAT the By-law be introduced and read a first time. 

! - CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid . Rankin 
SECONDED by Aid. Sweeney 

THAT the By-law be given second and third readings and the Mayor 
and City Clerk be authorized to sign and seal the By-law. 

! - CARRIED UNANIMOUSLY 


4. BY-LAW TO AMEND BY-LAW No. 4450 BEING 
THE LICENSE BY-LAW - TO INCREASE THE 
FEES FOR DUPLICATE DOG TAGS , 


MOVED by Aid. Harcourt 
SECONDED by Aid. Boyce 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 


Cent ' d 
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BY-LAWS (Cont'd) 

BY-LAW TO AMEND BY-LAW No. 4450 

BEING THE LICENSE BY-LAW - TO INCREASE 

THE FEES FOR DUPLICATE DOG TAGS. (Cont'd) 

There being no amendments, it was 

MOVED by Aid . Harcourt 
SECONDED by Aid. Boyce 

THAT the By-law be given second and third readings and the Mayor 
and city Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


5. BY-LAW TO AMEND BY-LAW No. 2046 BEING 
j THE POUND BY-LAW - TO INCREASE IMPOUNDING 
I AND MAINTENANCE FEES. 

MOVED by Aid. Harcourt 
SECONDED by Aid. Boyce 

i 

j THAT the By-law be introduced and read a first time. 

i - CARRIED UNANIMOUSLY 

i 

The By-law was read a first time and the Presiding Officer 
! declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Harcourt 
SECONDED by Aid. Boyce 

THAT the By-law be given second and third readings and the Mayor 
and city Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


MOTIONS 


■ A. Allocation of Land for Road Purposes 

' MOVED by Aid. Harcourt 
SECONDED by Aid. Rankin 

THAT WHEREAS the registered owner has conveyed to the City of 
i Vancouver, for road purposes, the following described lands: 

I 

1. South 2.5 feet of Lot 5, Block 5, East half of Section 
I 25, Town of Hastings Suburban Lands, Plan 3653. 

I 

; AND WHEREAS it is deemed expedient and in the public interest 

I to accept and allocate the said lands for road purposes. 

BE IT THEREFORE RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
road purposes, and declared to form and constitute portions of 
road. 


- CARRIED UNANIMOUSLY 
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MOTIONS ( Cont ' d ) 
i 1 . Provincial - Municipal Sharing of Revenues . 

, Alderman Volrich requested and obtained permission to substitute 

the following motion for the one submitted as Notice of Motion at the 
Council Meeting on May 27, 1975. 


MOVED by Aid. Volrich 
SECONDED by Aid. Bird 
WHEREAS : 

(a) The Provincial Government has proposed sharing with 
municipalities one-third of the net revenue resulting 
from any increases in the export price of natural gas; 

(b) While being a welcome move in the direction of revenue- 
sharing, this arrangement will not meet the basic financial 
needs of most municipalities nor provide a source of 
revenue that can be determined with any degree of certainty 
at the time that municipalities are obliged to determine 
their budgets and set their mill rates; 

(c) It is essential that municipalities, if they are to be 
able to meet the greatly- increasing costs of providing 
basic services, should have additional sources of 
revenue made available to them which they can anticipate 
with some confidence each year and which can be expected 
to increase from year to year with growth in the economy; 

(d) Reliance on the property tax as the main source of 
municipal revenue continues to impose an unfair and 
increasing burden on property owners; 

(e) The Province of Manitoba has announced a new arrangement 
to allow municipalities to share directly in growth taxes 
in that province and, as a start toward this new tax- 
sharing plan, the Manitoba Government proposes to transfer 
certain tax revenues from Provincial Personal and Corporate 
income taxes directly to the municipal governments. 

THEREFORE BE IT RESOLVED as follows: 

1. That the Union of B. C. Municipalities urge the 
Provincial Government to implement in addition 
to the present system of per capita grants and 
the sharing of natural gas revenues, a tax-sharing 
arrangement similar to the principle being applied 
in the Province of Manitoba, commencing in 1976, 
so as to provide municipalities with a direct 
share of growth revenues which will enable them 

to budget with some degree of confidence each year 
and which will be sufficient to enable them to meet 
their increasing costs. 

2. That these revenues be shared with municipalities 
on the basis of a formula and system of allocation 
to be discussed i^etween the Provincial Government 
and the UBCM. 

- CARRIED UNANIMOUSLY 
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MOTIONS (Cont'd) 


MOVED by Aid. Kennedy 

SECONDED by Aid. Sweeney 

THAT WHEREAS the present policy of Council is that Regular 
Council Meetings commence at 2:00 p.m. and reconvene at 
least two evenings a month at 7:30 p.m., 

AND WHEREAS this policy was established to generate public 
interest and attendance, 

AND WHEREAS experience has shown that this objective has 
not been achieved, 

AND WHEREAS evening meetings result in increased expenses 
for additional security personnel, staff overtime as well 
as inconvenience to Department Heads, 

BE IT THEREFORE RESOLVED that effective September 1, 1975, 
Council revert to its previous practice of scheduling 
regular meetings at 9:30 a.m., except when by resolution 
of Council and for stated reasons, evening meetings are 
called. 


MOVED by Aid. Sweeney 
SECONDED by Aid. Bird 

THAT the motion of Alderman Kennedy be deferred to the next 
regular meeting of Council. 

- CARRIED UNANIMOUSLY 


NOTICE OF MOTION 

The following Notices of Motion were submitted this day and 
recognized by the Chair: 

1. MOVED by Aid. Kennedy 
THAT WHEREAS 

(a) The organization known as Vancouver Historical Insights 
Limited at l6 Water Street was established to provide 
cultural, socia'' and educational services to school 
children, senior citizens, Vancouver residents and 
visitors by way of audio-visual presentations of 
Vancouver history and tours of Vancouver heritage areas; 

(b) Its skills and premises could be harnessed to help the 
City's U.N. Committee on "Habitat" 1976; 

(c) I have investigated the services provided by Vancouver 
Historical Insights Limited, talked with their staff, 
inquired about their program from civic officials and 
am impressed with its value and merit; 

THEREFORE BE IT RESOLVED that City Council request the 
Director of Social Planning to evaluate Vancouver 
Historical Insights Limited with respect to its usable 
facilities and report back to City Council on ways and 
means of developing an audio-visual program on Vancouver, 
Past, Present and Future, including the provision of 
city financing for such a program. 


(Notice) 
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2. MOVED by Aid. Cowie 
THAT WHEREAS 

Council on May 27, 1975, approved the Golden Pigeon Mural 
proposed by Pier Group Mural Company for the exterior wall 
of 333 Carrell Street, 

AND WHEREAS it is considered that this mural would be 
detrimental to the appearance of Pigeon Park, 

THEREFORE BE IT RESOLVED THAT the resolution approving this 
mural be rescinded. 

(Notice ) 


ENQUIRIES AND OTHER MATTERS 

Proposal call - The City Manager advised that it is 

Family Housing. proposed to insert an advertisement 

in the week-end newspapers calling 
for proposals for development of 
family housing under Section 15.1 
of the National Housing Act. 

MOVED by Aid . Bird 
SECONDED by Aid. Rankin 
1 THAT the City Manager be authorized to insert the necessary 

advertisements . 

- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 8.55 p.m. 


The foregoing are minutes of the Regular Council Meeting of 
June 17, 1975, adopted on June 24, 1975 (after amendment) 


A-1 

Manager's Report, June 13, 1975 (WORKS - 1) 

WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 

RECOMMENDATION : 

1. WATER MAIN INSTALLATIONS-1974 CAPITAL BUDGET 
The City Engineer reports as follows: 

"To proceed with the marketing of City-owned properties in the 
Charles/Adanac area, water mains have to be installed on the 
following streets: 

Water Main Project 411 

Street From To 

William Street Skeena Street Boundary Road 

Boundary Road Napier Street Charles Street 

The estimated cost is $34,000. 

I RECOMMEND that Project 411 be approved and that the required 
$34,000 be appropriated from the 1974 Water Works Capital Account 
128/7902, 'Short Notice Projects - Unappropriated'." 

The City Manager RECOMMENDS that the foregoing be approved. 
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Manager's Report, June 13, 1975 (SOCIALS - 1) 

SOCIAL SERVICE & HEALTH MATTERS 

INFORMATION 


1, Consumer Association of Canada Report Regarding 
Certain Restaurants in the City of Vancouver 

At the Regular Council meeting of May 27, 1975, Alderman Harcourt referred to the 

Consumer Association of Canada Report alleging that certain food outlets were 

operating under unsanitary conditions in regards to the quality of milk shakes 
they were serving. 


Alderman Harcourt requested an information report from the Medical Health Officer 
on this subject for the next Council meeting. 


The Medical Health Officer Reports as follows: 


"For a number of years prior to 1967 the City of Vancouver supervised and 
inspected the operations of the Dairy Plants within the City. Prior to 1957 
the City Analysts Laboratory carried out the quality and microbiological tests. 
In 1967 the Provincial Health Laboratory undertook to do all necessary laboratory 
work for this Department. 

In 1967 after extensive negotiations between the Provincial Department of 
Agriculture and the Provincial Department of Health, the Dairy Branch, Provincial 
Department of Agriculture, assumed total responsibility for the milk industry 
from the farm to the finished product. The local Health Department retained 
the responsibility for the bacteriological quality for all milk products at the 
consumer level. This was achieved by monitoring Dairy Branch Laboratory results 
and by carrying out extensive sampling programmes of re-processed products. 
The Department of Agriculture had agreed to provide the necessary laboratory 
facilities for this sampling programme. 

Several times over the past five years it has been necessary for this Department 
to hold meetings with the Dairy Commissioner or his staff over quality of milk 
products reaching the Vancouver market. Several meetings also have been held 
with the management of various dairies in the City regarding the quality of milk 
products acceptable to the Health Department. 


In 1972 the Department of Agriculture began placing restrictions on laboratory 
service, and in 1974 we were put on a very restricted sampling programme. In 
January 1975 a message was received from the Department of Health (Provincial) 
that the Department of Agriculture was suspending all sampling by Health 
Departments at the retail level. We strongly objected to this action and a 
meeting was held at the Vancouver Health Department between Provincial, City 
and other local Health Officials with the Dairy commissioner and his staff, to 
request the restoration of laboratory services. 

This meeting produced no concrete results and on March 19, 1975 the Medical Health 
Officer, City of Vancouver, wrote to Dr. G.R.F. Elliot, Deputy Minister of Health, 
requesting him to meet with the Deputy Minister of Agriculture with a view to 
restoring laboratory services to enable us to carry out a comprehensive sampling 
prograrmie of re-processed dairy products at the retail level. 

The City of Vancouver has over the past five years urged the Provincial Department 
of Agriculture to have regulations promulgated regarding bacteriological standards 
for milk shakes and like products at the present time. 

A meeting was held in Vancouver on June 11, 1975 between local Health officials 
and the Dairy Commissioner, and it was agreed that laboratory facilities would be 
re-instated immediately to local Health Departments at a level a little higher 

than in 1974. It was also agreed that a joint Health/ Department of Agriculture 
committee be appointed to produce recommendations for an adequate sampling 
and enforcement programme." 


The City Manager submits this report for Council INFORMATION. 

FOii CCUMCil ACTIOM SilE PAGE(S)..1.Z!Z-— 
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Board of Administration, July 24, 1970 


(BUILDING - 6) 


INFORMATION 


4. Use of Building: 2025 West 16th Avenue 
X-Kalay Foundation Society 


The following is an extract from the Minutes of the Vancouver City 
Council meeting of July 14, 1970:- 

"On July 9th, Council adopted the following recommendation of the 
Board of Administration: 

'that unless satisfactory information has been first 
received by City Councl by no later than July 14, 1970, 
(in that the X-Kalay Foundation Society will be vacating 
the building at 2025 West 16th Avenue by August 1st, 1970) 
then the conditions of approval of the Development Permit 
together with other City By-laws be enforced in accordance 
with normal procedures.' 

A communication, dated July 10, 1970, was received from this Society 
setting out their present position in respect of use of the present 
building and proposal to lease warehouse and property at 26 West 7th 
Avenue. 

MOVED by Aid. Phillips, 

THAT the resolution of Council dated July 9, 1970, be amended by 
striking the following therefrom: 

'in that the X-Kalay Foundation Society will be vacating the 
building at 2025 West 16th Avenue by August 1st, 1970." 

FURTHER THAT the Director of Permits and Licenses report to 
Council whether, in the light of the communication from this Society 
dated July 10, 1970, the physical aspects in respect of this 
development permit, e.g. 'parking', can be deferred, and 

FURTHER THAT the Health and other by-law regulations, in addition 
to the limitation of nineteen persons, shall be enforced. 


The Director of Permits & Licenses now reports as follows :- 

"The parking and building requirments which were reported as not 
having been complied with can be deferred for a reasonable 
period of time without major problems resulting." 


Your Board submits this matter to Council for Information. 


- CARRIED 


II 


****** 


FOR hDOPllQU SK PACH(S) 3./.k 


Manager's Report, June 13, 1975 

BUILDING AND PLANNING MATTERS 

RECOMMENDATIONS 


1. Alterations to C.P.R. Station 

The Director of Planning reports as follows: 

" On December 17th, 1974, Council designated the CPR Station 
as a Heritage Building. Under the provisions of the 
designation by-law, no alterations to the exterior may be 
carried out without Council's approval. A Development Permit 
application has been made for alterations to the building 
which would include opening up the west wall to provide 
access from Granville Square. 

The Design Panel considered the application on May 1st, 1975, 
and recommended the alterations be approved. They also 
wished to commend the architect for a job well done. 

On May 5th, 1975, the Heritage Advisory Committee discussed 
the application and recommended approval. 

The Development Permit Application has been seen and cleared 
by the regular city departments and is now ready for issuance 
subject to Council's approval. 

The Director of Planning recommends approval of the proposed 
alterations to the CPR Station." 

The City Manager RECOMMENDS that the report of the Director of 
Planning be approved. 


2. 3075 West 53rd Avenue 

Development Permit Application 69617 

The Director of Planning reports as follows: 


Development Permit Application No. 69617 has been 
filed by Mrs. Grace J. Sirtpson to construct a 
21' X 49' stable and a 12' x 13' feed roan, for 
horses in the northeast portion of this site. The 
applicant also requests permission to keep four (4) 
horses on this site. 


The site is located in an RA-1 (limited agricul- 
tural) District. Section 10(16) (c) of the Zoning 
and Developnent"By-law requires that the keeping 
or housing of horses is subject to the approval 
of City Council. Area of the site is 2.48 acres. 


On June 2nd, 1975, the Director of Planning ^proved 
Development Permit Application No. 69617 for the 
construction of a stable/feed roan for horses in 
the northeast portion of the site, subject to a 
condition: 


' Prior to the issuance of the 
Development Permit: 

.... approval is to be first 
received fran City Council for 
the keeping and boarding of four 
horses on this site. ' " 

The City Manager RECOMMENDS that City Council approve the keeping 
and boarding of a maximxmi of four horses on the site* 


(BUILDING - 1) 

A-4 
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Manager's Report, June 13, 1975 (BUILDING - 2) 

CONSIDERATION 


3. Development Permit Application #69600 

2175 Oxford Street - Urban Design Panel 

The Director of Planning reports as follows: 

"In accordance with City Council's policy, this report is submitted for 
Council's consideration because of different views between the Urban 
Design Panel and the Director of Planning. 

Mr. B. Harder has submitted this development permit application for the 
construction of an apartment building containing six dwelling units located 
in this RM-3 Multiple Dwelling District on Oxford Street between Templeton 
and Wall Streets. The development as proposed is in compliance with the 
requirements of the RM-3 Multiple Dwelling District Schedule of the Zoning 
and Development By-law. 

A resume of the Urban Design Panel's comments is as follows: 

Urban Design Panel meeting of April 3, 1975 : 

'The Panel was highly critical of this design which conformed literally 
to the zoning envelope. It was agreed that the design was unacceptable 
and needed competent design advice. 

Recommendation : That the Director of Planning receive the above 
as a progress report and that this design be referred back to the 
applicant for basic re-design.' 

Urban Design Panel meeting of April 17, 1975 : 

'This item had previously been referred back to the applicant with the 
advice to seek competent advice. The revised drawings showed changes 
but no improvement and it was agreed that this design be refused. 

Recommendation : That the Director of Planning refuse this design on 
the grounds that it, if executed, will adversely affect public amenity.' 

Urban Design Panel meeting of May 1, 1975 : 

'This item, previously recommended for refusal, had been somewhat 
improved but not sufficiently for the Panel to reverse its previous 
stand. 

It is still judged to be a poor design. The applicant had been asked 
to seek competent design advice on more than one occasion. He, so far, 
has not done so. 

Recommendation : That the Director of Planning refuse this design on 
the grounds that it, if executed will adversely affect public amenity.' 


The Director of Planning, having made a comparison of the design of this 
apartment building under similar applications made over recent months and 
having noted that the application showed some improvements to the original 
drawings submitted, would be prepared to approve the design." 


The City Manager submits the foregoing report for the 
CONSIDERATION of City Council. 


4. ^21 Drake Street 

On February 25, 19 75, City Council passed a resolution request- 
ing the Director of Permits and Licenses to submit a full report 
on the above premises with a view to Council considering a 
resolution under Section 324A of the Vancouver City Charter to 
declare the building a nuisance by giving an opportunity to the 
owners to make representation before Council before any final 
action was taken. 


Manager's Report, June 13, 1975 (BUILDING - 3) 

Clause #4 continued : 

The Director of Permits and Licenses reports that: - 

"The building at 821 Drake Street is an older two storey frame 
building with wood siding on the exterior and it has been 
vacant for sometime. Several windows have been broken but are 
now boarded up. 

On May 21, 1975, a further inspection showed that the building was 
still unoccupied and although dilapidated and unkempt, it is 
secure. However it was not a hazard or in a dangerous structural 
condition so no action can be taken under the provisions of the 
Building, Fire or Health Bylaws. The property as an estate 
has several owners and until most recently no one could be 
contacted. 

On May 22, 1975, Mrs. Shillabeer, one of the registered owners, 
was located and interviewed. She advised that the property 
has four registered owners, three of whom reside in Los Angeles, 
California. Mrs. Shillabeer stated that she is responsible 
for the property but is unemployed, separated from her husband 
and supporting two teen age children. She further advised that 
she is making and will continue to make every effort to clean 
up the building and site and maintain same in a livable con- 
dition. " 

The City Manager submits the report of the Director of Permits 
and Licenses for Council's CONSIDERATION. 


RECOMMENDATION AND CONSIDERATION 


5. Self-Serve Stations 


The Director of Permits and Licenses submits the following report: - 


"On May 27, 1975 City Council approved a report from the Director 
of Legal Services which suggested the License Bylaw be amended to 
distinguish between self-serve and conventional service stations 
in order to control the nvimber of self -serve stations in the City. 
Council could then prohibit self-serve stations except those set 
out on Appendix I which was submitted to Council by the Director 
of Planning on April 7, 1975. The list would also become part 
of the Bylaw. 

The Director of Planning now advises that two existing self-serve 
stations were omitted from the list and should be added. These 
are : 

1. Shell: 1896 East Hastings (September 1974) 

2. Shell: 1785 Main Street (April 1975) 

He further advises that the Planning Department is currently 
processing two Development Permit Applications for self-serve 
stations. The two stations concerned are: 

1. Gulf: 2nd and Burrard (old application held up pending 

resolution of the Burrard - Arbutus 
Connector question) . 

2. Pacific: 1289 East Broadway (new application) . 

Both of the stations would be permitted under the 15 per cent 
regulation, since both companies have less than this proportion 
of their stations as self-serve. 
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Manager's Report, June 13, 1975 
Clause #5 continued : 


(BUILDING - 4) 


Mohawk Oil Co. Ltd. have made application for a self-serve gas 
station license for the premises at 1010 West King Edward. This 
service station was leased by Mohawk Oil Co. Ltd. to a private 
individual who operated the business as a conventional type service 
station. Mohawk now wish to convert the operation to a self-serve 
station. 

There are presently seven Mohawk service stations operating in the 
City. 


3500 West 4th Avenue 


Privately owned and operated - Buys 
gas from Mohawk. 


Privately owned and operated - Buys 
gas from Mohawk. 


2130 East Hastings 
33rd Avenue & Victoria 
1010 West King Edward 
2120 Grandview Highway - Company owned - Operated by Lessee. 


Company owned and operated - Self-serve 
station. 

Company owned and operated - Proposed 
self-serve station. 


10th Avenue & Kingsway 
2611 Kingsway 


Company owned - Operated by lessee. 
Company owned - Operated by lessee. 


The proposed self-serve station at 1010 West King Edward is not 
on the approved list of self-serve stations and if approved by 
Council, would increase the number of Mohawk self-serve stations 
to two. This would exceed the 15 per cent guideline by almost 
double (28.57%). 

I recommend that the list of self-serve stations be amended by 
adding the following four stations: 

1. "Shell - 1896 East Hastings 

2. Shell - 1785 Main Street 

3. Gulf - 2nd & Burrard 

4. Pacific - 1289 East Broadway 

I also submit the application from Mohawk Oil Co. Ltd. to have 
1010 West King Edward added to the list of approved self-serve 
I stations for Council's consideration." 


The City Manager submits the foregoing report of the Director of 
Permits and Licenses for Council's CONSIDERATION. 


CONSIDERATION 

6. Strathcona Rehabilitation Project - 
Strathcona Community Centre 

The Director of Planning reports as follows: 

"On September 24, 19 74 Council approved a recommendation of the City 
Manager that application be made to the Provincial Government and 
Central Mortgage & Housing Corporation to amend the Strathcona 
agreement to make provision for the construction of an addition to 
the Strathcona Community Centre at an estimated cost of $250,000. 
the City's 25% share of the cost being $62,500. 


Manager's Report, June 13, 1975 (BUILDING - 5) 

Clause #6 continued ; 

This proposal has been approved by the Provincial Government but 
C.M.H.C. reports that the section of the Act under which the Strathcona 
project is carried out specifically excludes the financing of public 
buildings. C.M.H.C. has proposed, therefore, that the site for the 
Strathccna School and Community Centre should be declared a Neighbourhood 
Improvement Program area and they would then agree to the financing 
of the addition to the Community Centre under the Neighbourhood 
Improvement Program. It is believed that the Provincial Government 
will accept this arrangement. 

The master agreement between the Province and C.M.H.C. with regard 
to 1975 Neighbourhood Improvement programs has not yet been approved 
and there are differences of opinion which suggest that speedy approval 
may not be forthcoming. It is our understanding, however, that this 
Strathcona item could be approved independently of the balance of 
the Neighbourhood Improvement program for 1975. 

The total allocation of Neighbourhood Improvement Program funds from 
the Federal Government for British Columbia has recently been increased 
from $5 million to $5.1 million. The Federal share of the cost of the 
Community Centre addition, that is $125,000, would have to come from 
this $5.1 million and is clearly, therefore, at the expense of some 
other potential project in British Columbia. 

The City of Vancouver on December 17, 19 74 requested an allocation 
of $1,000,000 from the Province and $2,000,000 from C.M.H.C. to 
initiate two additional Neighbourhood Improvement Programs during 
1975. Mount Pleasant and Downtown Eastside were indicated on a 
nxomber of occasions as appropriate locations for Neighbourhood 
Improvement Programs for this year. If the Strathcona Community 
Centre addition is considered a desirable Neighbourhood Improvement 
Program expenditure for 1975, it is suggested that Council indicate 
that this has second priority and an additional item to the requests 
already made for Mount Pleasant and Downtown Eastside on the basis 
that Strathcona has already received substantial f landing. 

The arrangement which has been agreed by Council is that allocations 
for the 1975 City of Vancouver Neighbourhood Improvement Program 
areas will be made when the Province and C.M.H.C. have reached an i 
agreement on the amounts to be allocated to the City, which is 
expected to be by mid-summer. Accordingly, it is recommended that: 

The City request the Province and C.M.H.C. to increase 
their allocations to the City of Vancouver by $62,500 
and $125,000 respectively to permit the addition to the 
Strathcona Community Centre to be constructed under the 
19 75 Neighbourhood Improvement Program but that the 
decision to proceed with this Community Centre addition 
be deferred until final approval of the original Neighbour- 
hood Improvement Program application has indicated that the 
Community Centre addition can proceed without prejudicing 
the other two Neighbourhood Improvement Program proposals. *• 


The Director of Social Planning reports as follows: 

"The Director of Social Planning questions the wisdom of adding an 
extension to the Strathcona Centre at this time considering the 
fast approaching opening of the Britannia Centre this fall and the 
construction of the Ray-Cam building next year. Such action would 
give undue preference to Strathcona especially in light of the 
physical condition of recreation facilities in other areas of the 
city. It would be more equitable to upgrade facilities across the 
city and to provide adequate staffing for existing Centres, including 
Britannia, than to provide an addition to an already under-staffed 
facility. To continue the practice of adding new buildings which 
outstrip staffing, program development, maintenance and repair of 
existing facilities makes neither economic nor social sense." 

The City Manager submits the foregoing report for the CONSIDERATION 
of City Council. 

FOR CO'J!*JCiL ACTION SEE PA(;E(<)^/6:.7, ,^ 
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Manager's Report, June 13, 1975 (FIRE - 1) 

FIRE AND TRAFFIC MATTERS 

INFORMATION ; 

1 . Exclusive Bus Lanes - Howe Street 

The City Manager submits the following report of the City Engineer: 
"IMrTRODUCTION 

In conjunction with the traffic arrangements for the Provincial Government 
complex in downtown Vancouver, the Engineering Department planned on eliminating 
the exclusive bus lane along Howe Street. The Bureau of Transit was concerned 
about this plan and by a letter to mieflibers of Council dated April 18, 1975, the 
Bureau of Transit requested a restatement of Council's commitment to public 
transit. 


BACKGROUND 


City Council, through the City Engineer, controls the use of city streets. 
When major doimtown developments are being reconstructed, sometimes it is 
necessary that the building contractors temporarily occupy portions of the 
adjacent city streets. Under these conditions, the Engineering Department 
determines the extent of the temporary street occupancies to be permitted. In 
arriving at these interim street occupancy arrangements, the Engineering Depart- 
ment attempts to maintain sufficient street space for the movement of all forms 
of traffic, including pedestrians, buses, automobiles and commercial vehicles. 
If these planned street occupancies are fairly significant, they are reported to 
Council prior to granting permission for these street occupancies. This has been 
the case here. 


In the case of the Provincial Government complex in downtoim Vancouver, a 
number of street occupancies have been requested and granted. One lane of Howe, 
Nelson and Hornby will be occupied by the contractor during various stages of 
construction and Robson Street will be closed. Because of the magnitude of this 
development and its impact on the adjacent city streets we reported to Council 
about overall traffic arrangement on December 10 , 1974-. 

There is an exclusive bus lane on the west side of Howe Street between 
Hastings Street and Drake Street. Because of the anticipated high volume of 
vehicles on Howe Street and the right hand turn demand at Nelson Street due to 
the closure of Robson Street, and because one lane of Howe Street has been 
requested by the Contractor during this period, and because the Granville Mall 
is now available on an exclusive basis for buses, it was concluded that the 
exclusive bus lane on Howe Street would have to be eliminated. 

CONCLUSION 


After Council considered the various aspects of the traffic situation on 
Howe Street as noted above, it approved the following motion on May 6th: 

"That no exclusive transit lane on Howe Street be permitted during 
the construction period." " 


The City Manager submits the foregoing report of the City 
Engineer to Council for INFORMATION. 

RECOMMENDATION : 

2 . Sidewalk Cafes 

The City Manager submits the following report of the City Engineer: 

"Reference is made to the report of the City Engineer and the Director 
of Social Planning, dated May 12, 1975, dealing with Sidewalk Cafes on 
Granville Mall. With the exception of a revision of the rental rate to be 
charged, Council approved this report on May 13, 1975. 


Cont'd . 


Manager's Report, June 13, 1975 (FIRE - 2) 

Clause 2 Cont'd 

Two further applications have been received for sidewalk cafes in other 
areas of the City. These are: 

(a) 12 Caesars Restaurant, 595 Hornby Street 
(operated by Ify's of Canada Limited) 

This cafe has been designed by Hopping/Kovach/Grinnell 

(b) The Harp 'n Heather. #7 Alexander Street 
(Maple Tree Square.) 

The Liquor Administration Branch is agreeable to the extension of 
alcoholic beverage permits for these cafes provided the applicants enter 'Into 
leases with the City, as in the case of those sidewalk cafes on Granville Mall. 

With regard to" rentals, in keeping with Council's decision for the cafes 
on Granville Mall, it is proposed that the rental for 1975 for these two 
applicants be set at |100. per month. In 1976 and subsequent years, the rental 
will be based on adjacent property rentals as determined by the Supervisor of 
Property and Insurance. 

The Engineering Department has determined that pedestrian movements 
will not be unduly restricted by the Harp 'n Heather. Caesars Restaurant 
will be reviewed periodically since pedestrian conflicts could become a problem. 

RECOMMEM)ATIONS 

The Cj.ty Engineer RECOMMENDS that: 

1. the proposed sidewalk cafes at 595 Hornby Street and #7 Alexander 
Street be approved; 

2. the rental for 1975 be $100. per month for each applicant and that 
this be changed in 1976 on the basis of adjacent property rentals to 
be determined by the Supervisor of Property and Insurance; 

3. the Director of Legal Services be directed to finalize lease 
arrangements for signatin-e by the City Engineer and the Director 
of Legal Services; 

U. the City Engineer be authorized to apply to the Liquor Administration 
Branch for extension of the restauranteurs' liquor permit to Include 
the area of the sidewalk cafes." 

The City Manager RECOMMENDS approval. 


FOR COUNCiL ACTION' SEE ?^^l[S)2ljL 
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FINANCE MATTERS 

RECOMMENDATION 

1. 1975 Basic Capital Program . 

The Director of Finance has reviewed the 1975 Basic Capital Program requested 
by Civic Departments and Boards, and reports as follows: 



Capital Program 

The City's net cost of the 1975 Basic Capital Program amounts to 
$8,264,361 after deducting credits as detailed below: 


Gross cost of 1975 Basic Capital Program $11,143,036 

Less Credits receivable - 

a) Property owners' share of 

Local Improvements $ 507,000 

b) Federal/Provincial Governments' 

share of Urban Renewal and 

Neighbourhood Improvement Projects 1,465,509 

c) Burnaby's share of Central Park 

Improvements 25,000 

d) Federal share of Stanley Park Seawall 35,000 

e) Portion of Sewer Work recoverable 

from C.N.R. 179,500 

f) Presumed Provincial Grant fof 

Ice Rink Construction 666,666 

2.878,67 5 

City's Net Cost of 1975 Basic Capital Program $ 8.264,361 


The capital programs are summarized on Schedule 1 of this report. 

The individual projects within these programs are listed in detail in 

the separate report entitled ^'1975 Basic Capital Program ~ Project Details", 


Project Detail 


Approval by Council of the 1975 Basic Capital Program authorizes Departments 
and Boards to proceed with the individual projects, except where it is 
noted, in the separate "Project Detail" report, that the item will be 
referred back to Council for specific approval. 

The review by the Director of Finance is primarily to ensure that the 
projects requested are generally in accordance with the programs authorized 
in the 1971-75 Five Year Plan, as amended. 


Financing of the 1975 Basic Capital Program 

The recommended method of financing the 1975 Basic Capital Program is 
summarized below, and shown by Program on Schedule 1 of this report. 

Source of Funds: 

A. Authorized by by-laws (Debentures) $ 7,419,663 

B. Revenue funds appropriated for Capital purposes 416,632 

C. Other funds 428,066 

Total Funds Required $ 8.264.361 


Cont'd. 
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Clause No. 1 Continued. 


1971-1975 Five Year Plan Allocation 

The allocation of the present Five Year Plan is summarized below and 
shown by program on Schedule 2 of this report : 

Original 1971-1975 Five Year Plan $56,810,000 

Increased borrowing authorized by Council, 

and by plebiscite (1971 & 1973) 16.670,000 

Total Five Year Plan as revised 73,480,000 

Less allocations approved by Council during 1971 to 1974 65,355,309 

8,124,691 

Allocation required for 1975 Program (Note I) 7,284,780 
Unallocated balance of 1971-1975 Five Year Plan $ 839,911 

Note I: The amount of 1971-1975 Five Year Plan 

funds required for the 1975 Basic Capital 
Program is supplemented by funds from 
other sources as follows: 

1971-1975 Five Year Plan funds $7,284,780 
1966-1970 Five Year Plan funds 

re the Urban Renewal Program 551,515 
Other funds (see Schedule 1 

for detail) 428.066 

Total funds required $8,264,361 


The City Manager and the Director of Finance 


RECOMMEND 


THAT the 19 75 Basic Capital Program amounting to $8,264,361 
and the method of financing this program, as summarized on 
Schedule 1, be approved subject to individual projects being 
submitted to Council for specific approval where indicated in 
the "19 75 Basic Capital Program - Project Detail" report. 


2. U.S. Premium Liability Reserve . 

"On April 2, 1963, December 21, 1965, and on June 1, 1971, Council ap- 
proved and nrodified its policies with respect to the U.S. Premium Liability 
Reserve. The major policy point is that as we save having to pay U.S. 
Premium on maturing U.S. debt and interest payments on U.S. debt, those 
savings are brought into the General Revenue Budget in the following year. 
The exact wording of the existing policy statement does not satisfactorily 
deal with the situation where the Canadian dollar is worth more than the U.S. 
dollar and the City realizes a significant sum of money from this source. 
The auditors have not questioned this for the last two or three years when 
the amounts involved were small but in 1974 the City earned $245,504 from this 
source and this amount was transferred to the Revenue Fund in 1975 together 
with a further sum as required under the established policies referred to 
above. 


It is RECOMMENDED THAT City Council confirm the disposition of foreign 
exchange discount received as follows: 

That the foreign exchange discount received on principal repayment and 
interest payments on all City debentures be credited to the U.S. 
Premium Liability Reserve in the year of receipt and be transferred to 
the Revenue Fund in the subsequent year." 


The City Manager recommends approval of the above recommendation of the 
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3. Staffing Requirements - Britannia Centre Library, and 
Vancouver Public Library. 


The Director of Personnel Services reports as follows: 

"On April 16, 1975, the Library Board approved the following report 
from the Head of Library Personnel Services :- 

'At its meeting on December 10, 1974, City Council authorized the 
employment of a librarian responsible for the operation of the 
combined schools and public library complex in the Britannia Centre. 
An incumbent for this position has been selected and will take up the 
appointment on April 28, 1975. 

The Britannia Centre Library will open on August 1, 1975 and will 
replace the Grandview Branch Library at that time. This will involve 
the establishment of new positions as follows:- 

A. 1 Librarian II. The incumbent of this position will 
assist the Branch Head in administrative and supervisory 
services to students and to other members of the public. 
This is work at the Librarian II level of responsibility 
and complexity. 

B. 1 Library Assistant IV. This position will include 
responsibility for the supervision of clerical processes 
in a large branch library, including the training and 
supervision of several subordinates involved in routine 
and moderately complex clerical duties. This is work 

at the Library Assistant IV level. 

C. 2 Library Assistants II, plus 45 part-time hours per 
week in this classification. This is work of limited 
complexity performing routine clerical and typing duties 
and may include explaining library routines to students 
and others and is properly classified as Library Assistant 
II. (It is noted that the School Board will be charged 
for the cost of two of these positions.) 

D. 2 Library Assistants I, plus 11 part-time hours per week 

in this classification. This is simple manual and clerical 
work including sorting, cleaning, checking and shelving 
books and other material and may include relief work at 
a higher level. This is the work of a Library Assistant I. 

E. In addition to the above Library Board staff, it is 
noted that the School Board will supply the library with 
two School Librarians who will be on the staff of the School 
Board, but will perform their duties under the day to day 
direction of the library Branch Head. 

The President of the Vancouver Public Library Staff Association, 
Local 391, C.U.P.E., concurs in the classifications recommended above. 

Following the establishment of the new positions at the Britannia Centr 
Library, present positions at the Grandview Branch Library will be 
abolished. The incumbents who are neither promoted nor transferred to 
thp' Rril-annia Tentre Librarv will be transferred to other vacancies as 

they occur within the Library system. 
Summary of Costs 1975 (1974 rates ) 

Grandview staff Jan. 1/75 - July 31/75 
Britannia staff Aug. 1/75* - Dec. 31/75 


* Head of library complex from Apr. 28/75 

Less charge to School Board for 2 full-time 
Library Assistant II positions, Aug. 1 - Dec, 31/75 6,303. 

$ 67,311. 


$ 33,870. 

39, 744. 
$ 7 3,614. 
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r!r!A':CE MATTERS 


RE CQMMENDAT I ONS 


1. Sinking Fund and Inves tment ''alters, June, 107^ 

The Board considered the following report of tlie Director of ^inance 
respecting 

(a) Security transactions during the month of June, 1370. 

(b) Sumr.ary of Securities held by the Teneral and Capital Accounts 

as at June 30, 1370. 


(a) 
Date 


GENERAL AND CAPITAL ACC0U?;T TRANSACT ! OflS 


Type of Security 
3an'K Deposit Receipts Purchased 


Maturity Maturity 
Value 


Date 


Cost 


Te rin Yield 
Days Z 


June IB Mercantile Bank of Canada 
19 ^'.erca^tile Cank of Canada 


July 31/70 $1 ,OC8,5'tl . IC $1,000,000.00 ''3 7.'^5 
Aug. 31/70 1 ,01^,500.00 1 ,000,000.00 73 7-25 
$2,C23,0'il .10 $2,000,000.00 


-^ -I. .1. -t- Ji. -»- J- - t. -t. Jm -*- 


SINK! MO FUND TRANSACTIONS 


Exchange of Canada and Canadian National Railway Sonds for Pank Deposit 
Receipt to provide an Improved Yield and a More Suitable ''.aturity Date 
for the Sinking Fund Portfolio 


Matur I ty 
Date 


Date Type of Security 

Disposals 
June 30" Canadian National 

Railways 5il Dec. 15/71 

30" Canada 71Z 


Matur i ty 
Value 


P r i ce 


Cost 


330,000.00 
Apr. 1/72 1 .120,000.00 
$2,050,000.00 


$9S.30 $ 31^,130.00 
101.20 1 ,133,^1^0. CO 
$2,Cit7,&30.00 


Tern 
Yrs./Mos, 


1/5 
1/3 


Yiel( 


6.7'i 
6.52 


"ransactlon completed July 2, 1370. 


AccjU i s i 1 1 on 
June 29 Royal Bank of 
Canada 


Date Type of Security 
Purchase of Dank 


Mar. 15/71 ^2, 22''), ^26. ^.A 


lays 

;, 100,000.00 253 


t .1. ^ A -U ^'j -J- -J- -/j 


Maturity Maturity 
Date Value 


Cost 


Deposit Receipts 

June 30 Sank of Montreal Sept. 1/70 $2,024,350.36 $2,000,000.00 


Te rr.i 
Days 


Yield 


7 O ■> 


(b) 


Type of Security 


I. JL. JU .t» J. »«. J- -t. .1- -I- -1- J. ijC -U 


CE.NERAL AND CAPITAL ACCOUNTS 


Short Term 
Bank Deposit Receipt 


Summary of Securities Held as at June 30, 1370 

Maturity Value Cost or Dook Value 

$6,623,376.17 


$6,300,000.00 


Recommended by your Coa rd that the report of the Director of Finance 6n 
Sinking Fund and Investment Miatters for June, 1370 be confirmed. 
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Clause No. 3 Continued. 


Sufficient funds are contained in the Library Board's Grand.view - 
Britannia salary estimates for this purpose. 

I endorse this report and recommend that it be approved." 
SUMMARY 


Establish (Britannia Centre) 
1 position 

1 position 


2 positions 
plus 45 hrs./wk, 


2 positions 
plus 11 hrs ./wk , 


Abolish (Grandview Branch 
1 position 


1 position 


1 position 


1 position 

plus 21 hrs./wk, 


1 position 

plus 15 hrs./wk, 


Classi fication 

Librarian II 
Pay Grade 24 
($1181-1293) * 

Library Asst. 
Pay Grade 16 
($703-842) 


Library Asst. II 
Pay Grade 9 
($540-622) 

Library Asst. I 
Pay Grade 4 
($462-523) 


Classi fication 

Librarian II 
Pay Grade 24 
($1181-1293) * 

Librarian I 
Pay Grade 21 
($945-1130) * 

Library Asst. Ill 
Pay Grade 12 
($644-703) 

Library Asst. II 
Pay Grade 9 
($540-622) 

Library Asst. I 
Pay Grade 4 
($462-523) 


Effective Date 
When filled 


IV When filled 


When filled 


When filled 


Effective Date 
When vacated 


When vacated 


When vacated 


Wheh vacated 


When vacated 


* Includes 7% for 37^5 hr. week. 
1974 rates 


The City Manager RECOMMENDS that the above recommendation of the Director 
of Personnel Services be approved, subject to a review of all classifications 
by the Director of Personnel Services, and a review of the total staffing 
needs and hours of operation by the Administrative Analyst in September, iy76\ 
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4. Staffing and Operating Costs - South Granville Branch 
Library. 


The Director of the Vancouver Public Library reports as follows: 

"Establishment of the South Granville Branch was approved by City Council on 
June nth, 197* by Capital Appropriation #0*11/1701/2. The Branch is now 
expected to be ready for occupancy on June 1st, 1975 and it is requested 
therefore that staffing and other operating costs be authorized as follows: 

This branch will provide advisory and information services to patrons concen- 
trated in the area surrounding West 12th Avenue and Granville Street. Patronage 
will likely be in the middle to upper age group, and services to children and 
young adults will be minimal. Book stock and circulation are expected to be 
those of a small branch library. Due to the nature of the shopping district, 
pedestrian traffic and the type of residents of this area, the Board proposes 
to provide service 6 days a week. However, in view of Council's policy which 
limits the opening of branch libraries to 5 days a week, comparative costs are 
shown below. 

At its meeting on February 19th, 1975, and having regard to the limited services 
to be offered, the Library Board approved the minimum staff requirements for a 
six day opening in the left hand columns below; figures for a five day opening 
are shown to the right. Staffing for 5-day opening is shown in brackets. 


Positions 

Cost Per Annum* 

Cost In 1975** 

Cost Per Annum* 

Cost in 19 

Ful 1-tlme 

6-DAY OPENING 

6-DAY OPENING 
7 mos.(31 wks) 

5-DAY OPENING 

5-DAY OPEN 

1 Librarian 11 
1 Librarian 1 

1 Library Asst. Ill 

2 Library Asst. 11 (1) 
2 Library Asst. 1 (1) 

$ 15,516. 
13.560. 
8,*36. 
1*,928. 
12.552. 

$ 8,666. 
7,210. 
*,508. 
8,022. 
6,916. 

$ 15.516. 
13.560. 
8,*36. 
7,*6*. 
6,276. 

$ 8,666. 
7.210. 
*.508. 
*.011. 
3.*58. 


$ 6*. 992. 

$35,322. 

$ 51.252. 

$27,853. 

Part-time: 





15 hrs/wk Librarian 1 (8 hrs.) $ 5,*13. 
19 hrs/wk Lib. Asst. 11 (35 hrs.) *,0*1. 
11 hrs/wk Lib. Asst. 1 (23 hrs.) 1,968. 

$ 2,9*3. 
2,215. 
1,105. 

$ 2,887. 
7,***. 
*.ll*. 

$ 1.570. 
*,080. 
2,310. 


$ 11,*22. 

$ 6,263. 

$ 1*.**5. 

$ 7,960. 


$ 76,*1*. 

$*1.585. 

$ 65,697. 

$35,813. 

Fringe benefits § 8.25? 

6.30*. 

3,*31. 

5.*20. 

2.955. 

*Top Step 197* rates 
**Mld Step 197* rates 

$ 82,718. 

$*5,016. 


$38,768. 





Other Operating Costs 

Cost Per Annum 

Cost In 1975 



tental 
'^lone 

.Ight, Heat & Water 
rinting £ Stationery 
anitor Contracts 
Icrof 1 Im 
>stage 

isc. & Contig. 

svenue (Fines-Net Photocopy) 

$ 17.000. 
315. 
1 ,*00. 
2,250. 
1,920. 
300. 
5*0. 
800. 
(2,500.) 

$ 9.900. 
160. 
810. 
1.300. 
1.120. 
175. 
300. 
*50. 
(l.*35.) 

(No Cnange) 


)ta1 Other Operating Costs 

$ 22,025. 

$ 12,780. 

$22,025. 

$12,780. 

TOTAL ALL COSTS 

$ 10*.7*3. 


$93.1*2. 

$51.5*8. 


Cont'd. 
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Clause No. 4 Continued . 

The classification of positions contained in this report have been concurred 
in by the Vancouver Public Library Staff Association Local 391, C.U.P.E," 

The Director of Finance advises that if this report is approved, the funds 
will have to be provided from the 1975 Contingency Reserve Account. 

In conformance with Council's resolution of April 15, 1975, that the trial 
6-day opening for the Mount Pleasant and Kitsilano Branch Libraries be 
discontinued due to the high unit cost of the added service, the City Manager 
RECOMMENDS that staffing and funds for the South Granville Branch be provided 
on the basis of 5-day opening, consistent with other branches, at a cost of 
$93,142 annually, or $51,548 for 7 months in 1975. 

5. Local Improvements - Special Relief . 

The Director of Finance and the Collector of Taxes report as follows: 

"Under Section 6? of the Local Improvement Procedure By-Law, Council may- 
give relief to properties deemed to be "inequitably or unjustly affected by any 
special assessment." A Council resolution is required to give this relief, and 
this resolution requires a two-thirds vote of all Council members. 

In this regard, one of the most common inequities arises from local 
improvement charges, based and calculated on existing zoning, being levied 
against residentially used properties flanking local improvement projects. In 
effect, the higher zoning creates a double impact on the charge because: 

a) The rate per foot is more than double; and, 

b) the higher zoned flankage pays on a basis of three quarters of its 
length, whereas residentially zoned flankage pays on a basis of 
one quarter of its length. 

Historically, Council has followed a practice of giving special relief to 
such properties and we suggest that, for the purpose of improved administration, 
this practice be adopted as a standing policy of Council. 

It is therefore recommended that: 

a) Council adopt a standing policy of giving relief in 1975 and 
subsequent tax years on local improvement charges to homes on 
flanking higher zoned lots:- 

i) so that they pay a rate according to their zoning but with a 
residential level of flankage relief; 

ii) that the relief be limited to owner-occupied single family 
dwellings, the ownership of which precedes the assessment of 
the local improvement charge; 

iii) that the relief apply to local improvements for pavements 
and curbs and for sidewalks; 

iv) that these properties need not be identified as requiring 
this special relief at the Court of Revision. 

b) That the Collector of Taxes be instructed to bring forward, each 
year, a formal resolution for those properties eligible for relief 
under this policy." 


The City Manager RECOMMENDS THAT the foregoing report of the 
Director of Finance and the Collector of Taxes be approved. 
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6. Investment Matters (Various Funds) March 1975. 


The Director of Finance reports as follows: 

"(a) Security transactions during the month of March 1975. 
(b) Summary of Securities held by the General and Capital Accounts. 

(a) GENERAL AND CAPITAL ACCOUNT TRANSACTIONS (PURCHASES ) 

Maturity Maturity Tern Annua 

Date Type of Security Date Value Cost liays Yield 


1975 


Chartered Bank Deposit Receipts and Government Notes 


March 3 Bank of Montreal May 30/75 $ 2,031,969.32 2,000,000.00 88 6.6 

Toronto Dominion Bank July 15/75 1,025,588.49 1,000,000.00 134 6.9 

5 Bank of British Columbia Mar 7/75 750,209.59 750,000.00 2 5.1 

7 Bank of Montreal Mar 10/75 750,184.93 750,000.00 3 3.0 

17 Mercantile Bank of Canada Mar 19/75 1,000,361.64 1,000,000.00 2 6.6 

19 Mercantile Bank of Canada Mar 21/75 500,000.00 499,820.88 2 • 6.5 

Bank of British Columbia Apr 30/75 2,518,698.63 2,500,000.00 42 6.5 

Bank of British Columbia June 13/75 2,030,912.88 2,000,000.00 86 6.5 

$10,607,925.48 10,499,820.88 


SINKING FUND TRANSACTIONS (PURCHASES ) 

Maturity Term Annual 

Date Type of Security Date Value Price Cost Yrs/Mos Yield % 


Debentures 


3 

City of Van. 

5% 

May 

1/78 

$ 4,000.00 

92.375 $ 3,695.00 

3/2 

7. 

75 


City of Van. 

6% 

Jun 

15/80 

4,000.00 

92.500 3,700.00 

5/3 

7. 

75 


City of Van. 

6.25% 

Apr 

15/80 

2,000.00 

93.625 1,872.50 

5/1 

7. 

75 

12 

City of Van. 

6% 

Jun 

15/80 

1,000.00 

92.125 921.25 

5/3 

7. 

85 

20 

City of Van. 

5.75% 

Oct 

15/77 

3,000.00 

93.250 2,797.50 

2/7 

8.75 






$14,000.00 

$12,986.25 




Chartered Bank - Debentures 






3 

Bank of Nova 

Scotia 









8%% 


Mar 

1/82 

1.250,000.00 

100.00 1,250,000.00 

7/0 

8. 

25 






L264,000.00 

1,262,986.25 





(b) SUMMARY OF SECURITIES HELD IN GENERAL & CAPITAL ACCOUNTS ONLY 

AS A-T MARCH 31, 1975 


Type of Security Par or Maturity Value Cash or Book Value 

Short Term 

Chartered Bank Deposit Receipts 

and Government Notes 49,704,349.72 48,574,715.57 


The City Manager RECOMMENDS that the report of the Director of Finance on 
Investment Matters (Various Funds) for March 1975 be approved. 


Apr 3 

Mercantile Bank of Can. 

Apr 

9/75 $ 

1,501,602.74 $ 

1,500,000.00 

6. 

50 

6 

9 

Mercantile Bank of Can. 

Apr 

11/75 

1,000,356.16 

1,000,000.00 

6. 

50 

2 

11 

Mercantile Bank of Can. 

Apr 

15/75 

980,622.47 

979,951.27 

6. 

25 

4 

15 

Bank of British Columbia 

Apr 

23/75 

1,001,402.74 

1,000,000.00 

6. 

40 

8 


Mercantile Bank of Can. 

Apr 

23/75 

981,291.79 

979,880.76 

6. 

57 

8 


Mercantile Bank of Can. 

Apr 

23/75 

975,936.77 

974,533.44 

6. 

57 

8 

16 

Bank of Nova Scotia 

Apr 

30/75 

1,498,736.61 

1,494,955.03 

6. 

60 

14 

17 

Bank of Montreal 

Apr 

18/75 

750,061.64 

750,000.00 

3. 

00 

1 

18 

Greater Vancouver 
Sewerage & Drainage 
District 

Apr 

22/75 

993,465.74 

992,717.80 

6. 

875 

4 

22 

Greater Vancouver 
Sewerage & Drainage 
District 

May 

15/75 

997,895.06 

993,662.34 

6. 

76 

23 


(a) 
Date 


Manager's Report, June 13, 1975 

7. Investment Matters (Various Funds) April 1975 . 
The Director of Finance reports as follows: 

"(a) Security Transactions during the month of April 1975. 
(b) Summary of Securities held by the General and Capital Accounts. 

GENERAL AND CAPITAL ACCOUNT TRANSACTIONS (PURCHASES ) 


(FINANCE - 8) 


Type of Security 


Maturity 
Date 


Maturity 
Value 


1975 


Chartered Bank Deposit Receipts and Government Notes 


Annual Term 
Cost Yield % Days 



B.C. Hydro & Power 

May 

15/75 

502,129.86 

500,000.00 

6. 

76 

23 


Authority 








23 

Banque Canadienne Nat. 

May 

18/75 

2,000,000.00 

1,955,004.00 

7. 

18 

117 


Bank of Montreal 

May 

20/75 

997,979.61 

992,926.30 

6. 

88 

27 

24 

Mercantile Bank of Can. 

Apr 

29/75 

1,000,924.66 

1,000,000.00 

6. 

75 

5 

28 

Bank of British Columbia 

May 

2/75 

1,000,768.22 

1,000,000.00 

7. 

01 

4 

29 

Mercantile Bank of Can. 

Apr 

30/75 

1,500,287.67 

1,500,000.00 

7. 

00 

1 

30 

Bank of British Columbia 

May 

2/75 

2,000,800.00 

2,000,000.00 

7. 

30 

2 


Bank of British Columbia 

May 

12/75 

2,004,865.75 

2,000,000.00 

7. 

40 

12 


Bank of British Columbia 

May 

30/75 

1,006,172.60 

1,000,000.00 

7. 

51 

30 





$22,995,300.09 

$22,613,630.94 






SINKING FUND 

TRANSACTIONS 

(PURCHASES) 


Date 

Type of Security Bit^"^^*-^ 
Debentures 

t^ifagity 

Price Cost 

Term Annual 
Yrs/Mos Yield % 

Apr 11 

25 
29 

City of Van. 5% May 1/78 
City of Van. 6% Jun 15/80 
City of Van. 5% May 1/78 
City of Van. 5.5% Mar 1/76 

$ 2,000.00 
5,000.00 
4,000.00 
1,000.00 

91,375 $ 1,827.50 
91.625 4,581.25 
91.375 3,655.00 
97.375 973.75 

3/1 8.25 
5/2 8.00 
3/1 8.30 
0/11 8.75 



12,000.00 

$11,037.50 



Chartered Bank Deposit Receipts 
and Government Notes 




Apr 16 
30 

Bank of Montreal May 28/75 2,015,419.18 
Bank of British Jun 23/75 2,274,999.04 
Columbia $4,302,418.22 

2,000,000.00 
2,250,000.00 
$4,261,037.50 

42 days 6.70 
54 days 7.51 

(b) 

SUMMARY OF SECURITIES HELD IN GENERAL 

& CAPITAL ACCOUNTS ONLY 


AS AT APRIL 30, 1975 



Type of Security 

Par or 

Maturity Value 

Cash or Book Val 

Short Term 





Chartered Bank Deposit Receipts 
and Government Notes 

$45,351,283.12 

$44,344,722.14 ' 


The City Manager RECOMMENDS that the report of the Director of Finance on 
T ^4- 4. M-j-g. — Mr,. — r. ... J . ^ — — u — i mr ■ 1 
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8. Queen Elizabeth Theatre - Restaurant Lease . 

On April 22, 1975, Council approved the proposed terms of a revised lease 
with Adrina Holdings Ltd. One of the approved terms was as follows: 

"Restaurant rental to be $1,400 per month, plus 10% of gross 
restaurant sales in excess of $250,000. The present rental is 
$1,075 per month." 

The Liquor Administration Branch has advised that this condition is contrary 
to the Liquor Act. 

I RECOMMEND that the Director of Legal Services be instructed to revise this 
lease condition as follows: 

"Restaurant rental to be $1,400 per month, plus 10% of gross 
restaurant food sales in excess of $200,000. The present 
rental is $1,075 per month." 


9. P.C. 124 Gentile - Criminal Defense Legal Fees . 

The Director of Legal Services reports as follows: 

"On March 13, 197 5 the Board of Police Commissioners considered 
and passed the following Resolution concerning legal fees for 
the defence of P.C. 124 Gentile in a 'criminal action. 

'An account in the amount of $1,013.50 was received from 
Russell & DuMoulin for the professional services rendered by 
Mr. A. McEachern in defending PoC. 124 Gentile, R. , in 
Provincial Court on a charge of Common Assault of Mr. T. 
Nawatzki. The charge was dismissed. 

Moved : 

■THAT the account of Russell and DuMoulin in the amount of 
$1,013.50 for the professional services of Mr. A. McEachern 
in defending Constable R. Gentile in Provincial Court on a 
charge of Common Assault be forwarded to City Council for 
payment under the provisions of Section 472 of the Vancouver 
Charter." 

Carried. * 

The account submitted by Mr. McEachern of Russell and DuMoulin 
is appropriate for the professional services rendered. 
Payment of this account is recommended." 

The City Manager RECOMMENDS approval of the above report. 

10. Director of Housing, Funding of 19 75 Departmental Costs . 

The Director of Finance reports as follows: 

"Council, on November 26, 1974, approved a report of the Standing Committees 
on Finance and Administration and Housing, that the City hire a Director 
of Housing on a contractual or salary basis, and that the Director of 
Legal Services incorporate a non-profit housing corporation or society, 
whichever is appropriate. Subsequently, on May 2, 1975, the City Law 
Department prepared an Agreement between the City of Vancouver, and 
Mr. Maurice L. Jeroff , an employee of the Manitoba Provincial Government, 
to retain Mr. Jeroff s services as Director of Housing for a two year 
period from June 1, 1975 to May 30, 1977 inclusive. 

This report is submitted to request approval for the Director of Housing's 
proposed departmental expenditure budget for the period June 1, 1975 to 
December 31, 1975 inclusive. 


Cont'd. 
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. (FINANCE -10) 


Clause No. 10 Continued. 


Budget Detail 


Salaries and Wages: 


Director's salary (based on $29,500 per annum) 
Temporary Clerical Help 
Fringe Benefits 


$17,209.00 
3,000.00 
330.00 


Total Salaries and Wages 


$20,539.00 


Office Supplies and Services 
Automobile Maintenance 
Department Head Expense Allowance 


2,100.00 
420.00 
250.00 


New and Non-recurring Equipment: 


Automobile 
Chart Holder 

Stenorette Dictating unit 
Tack Board 


$ 1,600.00 


50.00 
225.00 
50.00 


Total New and Non-recurring Equipment 


1.925.00 


Total 1975 Budget Request 


$25.234.00 


The Director of Finance recommends that the foregoing budget in the total 
amount of $25,234.00 be approved for the Director of Housing for the 
1975 fiscal year. 

The Comptroller of Budgets advises that the source of funding will be 
Contingency Reserve. " 

The City Manager RECOMMENDS that the recommendation of the 
Director of Finance be approved. 


11. Vancouver Public Housing Corporation . 


The Director of Finance has submitted the following report. 

"The Vancouver Public Housing Corporation needs a small amount of money 
in order to pay legal bills related to its formation, normal audit costs, etc 
I presently have in hand a bill from the outside law firm retained to handle 
the corporate affairs of the Housing Corporation (approved by Council 
February 25, 1975) for an example. 

I therefore recommend that Council approve the City advancing $1,000,00 
working capital to the Vancouver Public Housing Corporation from the General 
Revenue Funds of the City." 

The City Manager RECOMMENDS approval of the recommendation 
of the Director of Finance. 
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12. Gratuity Payments - Welfare Staff . 


The Director of Finance reports as follows: 

"The administration of the City Welfare Department was transferred to 
the Provincial Government on January 8, 1974, with the City continuing to 
provide payroll and other services for the balance of 1974 until the Van- 
couver Resource Board became fully operational. The welfare staff remained 
on the City's payroll until December 31, 1974. All costs subsequent to 
January 8, 1974, are recoverable from the Provincial Government. 

The transfer to the Vancouver Resource Board is now complete except for 
the payment of gratuity credits due employees as of December 31, 1973. This 
report will deal with the subject of gratuity payments in two areas, eligible 
and non-eligible. 

A. Eligible - 10 Years' Service or More 

Basically, gratuity payments are earned by all employees of the City 
at the rate of up to 3 days per year, reduced by the number of days absent 
for sickness. Once gratiuty days are earned in a year (up to 3), they are not 
reduced by subsequent illness etc. After ten years of service, the employee; 
may use days built up as holidays or if they terminate service are entitled to 
be paid. The amount owing to the welfare employees by the City (net of C.A.P. 
sharing) is $5,548.72 and the City is required to pay this. 

B. Non-eligible Employees 

Under normal circumstances, an employee with less than ten years of ser- 
vice does not receive payment when leaving. However, as in the case of the 
Provincial Court take-over, agreement has been reached with the Province that 
the City and Province would share the cost of gratuity days earned to December 
31, 1973 on an equal basis. This agreement recognized that in fact the em- 
ployees had earned certain benefits while with the City and possibly would 
have received benefit at some time in the future. However, also recognizing 
some of the employees would not complete ten years' service, the Province has 
agreed to pay 50 percent of the costs. 

This report will recommend that the "non-eligible" welfare employees be 
paid on the basis of a 50-50 sharing with the Vancouver Resource Board after 

C. A.P. and other cost sharing (see item "C" - cost sharing). The cost of this 
arrangement to the City is $2,352.35, this being on the same basis as agreed 
to with the Provincial Government on the Provincial Court take-over. 

C. Cost Sharing 

El igible - 10 Year Service 

Total - Gross Salaries 
*Less: 50% of C.A.P. sharing 


Less: 25% for Employees Cost 
shared with Prov. Gov't. 


Net Cost to City 

Non-eligible - Less than 10 Years 

Total - Gross Salaries 
Less: 50% Vancouver Resource Board 


50% C.A.P. sharing 


25% for Employees Cost 
shared with Prov. Gov't. 


Total City Share $7,901.07 
*Taylor Manor Employees not C.A.P. shareable. 


$13,420.29 
5,948.07 
7,472.22 

1,923.50 


11,045.42 
5,522.71 
5,522.71 


2,572.34 
2,850.37 


$5,548.72 


498.02 


2,352.35 


Cont ' d. 
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Clause No. 12 Continued. 


The Vancouver Resource Board has agreed to make the actual payments to the 
employees with the City forwarding a cheque to them for the net amount estimated 
to be $7,901.07. 

RECOMMENDED THAT the Gratuity Payments due to welfare employees transferred 
to the Vancouver Resource Board be settled on the above basis both eligible and 
non-eligible at a net cost to the City of $7,901.07, and that the funds be pro- 
vided from the Contingency Reserve. 

The City Manager RECOMMENDS that the foregoing recommendation 
of the Director of Finance be approved. 


RECOMMENDATION & CONSIDERATION 

13. Additional Civilian Personnel - Police Department . 

On April 17, 1975, the Standing Committee on Finance and Administration 
approved a recommendation of the Board of Police Commissioners: 

"THAT the request for additional civilian staff (8) be referred to 
the City Manager for further review." 

The Administrative Analyst has reviewed the workload situation in the affected 
sections, and reports as follows. 

A . Central Records (Information Section) 

The original request for two additional Clerk Typists, to complement 
the present staff of three Clerks and three Clerk Typists, was pre- 
dicated upon an increase of 47% in filing activities over the ten-year 
period since the staff was authorized. Because the records area is not 
secure, unauthorized personnel have unlimited access, with a consequent 
misfiling, and loss, of records. 

A total staff of five Clerk Typists, on duty 24 hours per day, seven 
days per week, when combined with revised systems and procedures, 
would ensure adequate security. 

At 1974 rates, including fringe benefits, the additional tosts are 
estimated to be: 

1975 

( 6 months ) Full Year 

2 Clerk Typists * $ 7,258 $ 15,402 

Copier @ $300 per month 1,800 3,600 

$ 9,058 $ 19,002 


On the basis of the increased workload, I RECOMMEND that Council 
approve the Police Board's request for two (2) additional Clerk Typists 
in the Information Section. 

B . Kennel Attendant 

A civilian Kennel Attendant was requested to: 

1. relieve the Police Constable of his feeding and exercising duties; 

2. relieve the Building Maintenance Section of 3 man-days per week 
cleaning duties. 

Many of the Building Maintenance duties have previously been performed 
by trustee prisoners. These trustees are no longer available for 
janitorial assistance. It has furthermore been agreed that the 
Building Maintenance personnel will assume responsibility for starting 
up the boiler in the Analyst's lab. This added responsibility was 
imposed by the Department of Labour. 

Cont'd. 
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Clause No. 13 Continued . 

At 1974 rates, including fringe benefits, the additional costs are 
estimated to be: 

1975 

(6 months) Full Year 

1 Kennel Attendant * $ 4,959 $10,833 


In view of the general increase in workload imposed upon this opera- 
tion, I RECOMMEND that Council approve the Police Board's request for 
a Kennel Attendant. 

C. Fingerprint Checker/Trainer 

The general workload, as reflected by the number of persons finger- 
printed and photographed, has increased, as shown below: 

1971 - 9,684 

1972 - 11,792 

1973 - 14,129 

1974 - 16,400. 

A full-time staff of five technicians has been established since 1960. 
Errors have doubled from 0.53% in 1970 to 1.08% in 1974. 

The Police Board's request outlined a general reorganization of the 
Fingerprint Section, to facilitate the training of both new police 
constables and civilian technicians, as well as the checking of general 
classifications by the staff. 

At 1974 rates, including fringe benefits, the additional costs are 
estimated to be: 

1975 

(6 months) Full year 

1 Fingerprint Checker /Trainer * $ 5,437 $12,378 


On the basis of the increase in workload, I RECOMMEND that Council 
approve the establishment of the Fingerprint Checker/Trainer position. 


D. Districts #1 and //2 - Two Clerk Typists 

The requested addition of two Clerk Typists was predicated upon the 
following considerations: 

clerical/stenographic assistance for the two District Inspectors; 

2. centralization of the Districts' clerical functions; 

3. increased workload anticipated due to increased complement of 
uniformed personnel; 

4. approximately 70 hours per week of uniformed staff time will be 
made available for regular police duties. 


At 1974 rates, including fringe benefits, the additional costs are 
estimated to be: 


2 Clerk Typists * 
Office Equipment (non- 
recurring) 


1975 
( 6 months ) 

$7,258 

989 


Full year 
$15,402 


$8,247 $15,402 


Cont'd 
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Board of Administration, July 24, 1970 (FINANCE - 2) 

2 . Museums Department Exhibition Program 

The Acting Director of Museums and Planetarium reports as 

follows : 

"I wish to present an amended exhibition program for 1970 that 
was presented to the Greater Vancouver Civic Museum and Planet- 
arium Board and approved by them on July 14, 1970. 

Since assuming this position late in May I have met with the 
Museum Curatorial and Display staff for the purpose of working 
out a more viable exhibition program than was originally pre- 
sented to Council at budget time. This we have done and I now 
present it to you for your information and approval. 


The new program does not involve any additional expense to the 
City; instead, it is a reallocation of the money approved. 
This can be done partly by deleting two planned exhibitions 
which were foundering and by involving certain curatorial 
personnel, who up to now have not been asked to prepare exhi- 
bition plans. If this program is approved, it will result in 
all display galleries of the Museums being filled by exhibitions 
produced by the Museums' staff. 

When Council approved the budget, money had been allocated for 
five displays- 


(a) Fisheries and Forestry 

(b) Treasure Trove '70 

(c) Settlement and Colonization (permanent) 

(d) Whaling 

(e) Historical Astronomy 


When I assumed the Directorship of the Department, I determined 
that neither the whaling show, nor the historical astronomy 
show had much chance of being completed during 1970. Therefore, 
in consultation with the staff members involved, we decided to 
delay these exhibitions until next year. 'Treasure Trove '70', 
which is in the Maritime Museum, cost considereably less than 
was budgeted. These factors resulted in the saving of money 
which has been reallocated for 10 exhibitions (one permanent) 
for 1970 instead of the original 5. All the Curatorial Staff 
and Display staff are currently hard at work on developing the 
new exhibition plans. The Display Department is now being 
administered by the new Supervisor of Display and Technical 
Services, Herb Watson, and I am happy to report that the morale 
and productivity of the Display Department is extremely high. 

Our first Natural History exhibition, entitled 'Birds of Prey' 
was produced in three weeks and is now being favourably accepted 
by the public. 'The World of Philip Timms ' , another recently- 
planned exhibition, opens on July 20. This exhibition shows 
early Vancouver as seen through the camera of Mr. Philip Timms, 
who still lives in this city at the age of 96. On August 10, 
we will open a massive Fisheries and Forestry exhibition, which 
will be one of the most impressive exhibitions of its kind ever 
produced. By late Summer, a new Archaeology exhibition is 
planned to open in the first gallery of the Museum. Meanwhile, 


Cont ' d . 
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Clause No. 13 Continued. 

On February 18, 1975, Council approved the following recommendation 
of the Standing Committee on Finance and Administration: 

"(a) THAT Council authorize an increase of 120 policemen 
in the permanent establishment of the police force 
in 1975; 

(b) THAT Council permit and encourage the Police Board to 
hire additional civilians to replace police constables 
in some duties, within the overall budget implied in 
Recoramendation (a)." 

I RECOMMEND that Council approve the two Clerk Typist positions subject 
tD a reduction in the permanent establishment of two (2) uniformed 
staff. 


Oakridge Station - Two Pol i ce Report Clerks 

The requested increase from one Police Report Clerk was predicated 
upon the following considerations: 


1. an increase in the level of service to the community. The station 
would be open to the public 16 hours per day, 7 days per week. It 
is now open only on weekdays to 4:00 p.m. 

2. the provision of clerical/stenographic assistance to the two 
District Inspectors; 

3. unsatisfactory response time from the Central Office typing pool; 

4. increased workload anticipated, due to increased complement of 
uniformed personnel; 

5. approximately 10 hours per week of uniformed staff will be made 
available for regular police duties. 


At 1974 rates, including fringe benefits, the additional costs are 
estimated to be: 

1975 

(6 months) Full year 

2 Police Report Clerks * $8,655 $18,897 
Office Equipment (non-recurring) 888 

$9,543 $18,897 


Inasmuch as these two Dositions renresent an increase in the level of 
service, I am submitting them for Council CONSIDERATION. 


(* - Salary costs for 1975 are calculated at the first step of 1974 rates; 
full-year salaries, at mid-step.) 


The Comptroller of Budgets advises that, if approved, the source of funding 
will be Contingency Reserve. 

The Business Manager of the V.M.R.E.U. has received a copy of this report. 


The City Manager RECOMMENDS that the foregoing recommendations be approved, 
that all approved positions be classified by the Director of Personnel Services, 
ana taat the Director of Personnel Services discuss with the V.M.R.E.U. the manner 
of implementation of shift work in the Central Records (Information) Section. 
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CONSIDERATION 

14. 1975 Annual Convention U.B.C.M. ; Proposed Resolution . 

The City Clerk reports as follows: 

"This year's U.B.C.M. Convention will be held on September 10, 11 and 
12 in Penticton. Resolutions for discussion at the Convention must 
be submitted to the Executive Director of the U.B.C.M. no later than 
June 27th. 

Department heads and Members of Council were asked to submit proposed 
resolutions for Council consideration and the following draft 
resolution from the City Engineer is the only one received. 

' WHEREAS in 1972 the Legislature enacted the Power and 

Telephone Line Beautif ication Fiind Act providing for the 
sharing of the cost of underground installation of power, 
telephone and other overhead transmission lines as between a 
municipality, a public utility and the Government of the 
Province ; 

AND WHEREAS the Act makes no provisions w;ith respect to 
conferring any powers of access to private property by a 
municipality which might be undertaking the work or conferring 
such additional powers as may be necessary to effectively 
execute the work on private property; 

AND WHEREAS the Act makes no provision with respect to the 
cost of the work necessary on private property to complete the 
undergrounding project and the utility company has refused to 
include this in the project costs to be shared; 

THEREFORE BE IT RESOLVED that the Government of the Province 
be requested to enact appropriate legislation conferring on 
municipalities the necessary powers to enable an undergrounding 
project to be executed to completion on both public and private 
property where such an undertaking has been given the necessary 
funding approval under the Act and directing the cost of the 
necessary work to enable undergrounding project to be executed 
to completion on both private and public property be subject 
to the sharing provided under the Act. ' 

The City Manager submits the foregoing for the CONSIDERATION of 
Council. 

15. Contract No. 39-73-7 - 2 Fuinper & 2 Aerial Ladder Trucks . 

The City Manager has received the following Report from City Officials: 

HISTORY 

The subject contract covered 2 pumper trucks and 2 aerial Irrucks, 

Howard Distributors Ltd, offesred units built on Ford Chassis with 15 months 
delivery, or Imperial Chassis with 9 months delivery, A comparison f ollows t 

On Ford On Imperial 

Chassis - Chassis « 

15 Months 9 Months Extra Cost Days Saved 

Delivery Delivery* For __________________ 


2 Pumoers $100,771.90 $106,110 $5338.10 362 days (2 x 181) 

2 Aerials $156,850,80 $161,368 $4517.20 362 days (2 x 181) 

Total - $9855.30 724 days 


The premium for early delivery was, therefore - 724 19,855 = $13,61 per da> 
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(FINANCE - 16) 


Clause No. 15 Continued. 


f arly delivery wa^. worth more than the $13,61 per day, so the units were 
ordrred on Imperial Chassis end Howard Distributors Ltd, "agreed to a 
late delivery assessment in the amount of $30,00 per day, per unit, for 
each day upon which the delivery of any one of the said units exceeds the 
nine-month drlivery period agreed to in paragraph 2, this amount being 
a pre-estimate by the City of recovery of costs suffered as a result of 
not accepting the lowest tender should the delivery date of each one of 
the four units exceed the guaranteed nine-month delivery period," 

The two pumper trucks were delivered ahead of time, i.e., on September 16, 
1974 or 64 days early (a total of 128 days for both units). 

The two aerial units v/ere delivered as follows i 1 on Itorch 20, 1975 or 
120 days late; 1 on April 15, 1975 or 146 days late (a total of 266 days 
late for both units), 

Gorresoondenc e received from Howard Distributors requests that the 
assessment clause not be invoked for the two late units, because they 
contend that the delay vras beyond the control of themselves and the 
fire truck manufacturer, 

;lriefly, it appears the delay occurred because the chassis manufacturer 
vras unable to obtain the chassis axles on time. 

The contract provided for a waiver in the event of strikes, lock-outs, 
.'\cts of God, but it docs not provide for a waiver for the circumstances 
described in the correspondence. 


The following are some possible alternative coTirses of action by Council t- 

A. Strictly enforce the word of the contract, i,e, - charge $30,00 

per day for 266 days - =« $7980,00 

B. As "1" above, except allow a $30, per day bonus for units 

delivered early, i,e, - $7980 penalty less $3840 bonus - =» $4140,00 

C. Charge the premitim of $13,61 per day we are paying for the 

Imperial chassis, i,e, - $13,61 per day for 266 days - =» $3620,26 

D. As 3 above, except allow $13,61 per day bonus for xmits 

delivered early, i,e, - $3620,26 penalty less $1742,08 bonus = $1878,18 

E. Waive the assessment clause and make no charge. 


It is pointed out that Howard Distributors have been successful on a nrimber 
of City tenders for the supply of Pixe Trucks and equipment; also, in this 
present case, it appears that the delay was not caused by Howard Distributors 
or their immediate supplier. 

Your Officials svibmit the question of the relaxation of the assessment for 
late delivery for Council's CONSII^RATICN, If Corincil wishes to make some 
relaxation of the assessment, the Fire Chief, City Engineer, Director of 
Legal Services and Purchasing Agent RBCCMkCND alternative 3 above, namely - 
charge the premixam of $13,61 per day which corresponds with the premium we 
are paying for early delivery, i,e, - 

$13,61 per day for 266 days = $3,620,26, 

since this seems to provide a return to the City of the premium paid for 
early delivery. 


The City Manager submits the foregoing for Council's CONSIDERATION. 
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RECOMMEND AT ION 

16. Police Communications Centre . 

The Director of Permits and licenses reports as follows: 

"On May 13, 1975 Council approved a recommendation of the City Manager 
that Coimcil authorize the Director of Pemits and Licenses to invite tenders 
from foTir building contractors to quote their fee for carrying out the subject 
project in the capacity of management contractors. The following tenders were 
received: 

Tumbull & Gale Construction Co. Ltd. $12,000.00 
Allan & Viner Construction Ltd. 13,980.00 
Hodgson, King & Marble Ltd. 14,800.00 
Halse-^artin Construction Co. Ltd. 15,945*00 

It is recommended that Council accept the low tender submitted by 
Tumbull and Gale Construction Co. Ltd., and authorize the Director of Legal 
Services to enter into an agreement with Tumbull and Gale to carry out the 
work on the basis of cost plus a fixed fee of $12,000.00." 

The City Manager REGCMMENDS the foregoing report of the Director of 
Pemits and Licenses be approved. 

17 . Vancouver Centre Development Limited - Agreement to Lease. 


The City Manager submits the following report of the City Engineer: 

"On March 11, 1975, Council approved the recommendation of the City 
Manager, whereby Vancouver Centre Development Limited, under the terms of 
the Lease Agreement between the City and Vancouver Centre Development Ltd. , 
dated June 12, 1974, were required to pay to the City the sum of $250,000. 
in lieu of providing two (2) additional floors of parking on the existing 
off-street motor vehicle parking garage which is a part of the Development. 

Section 6.05 of the Lease Agreement reads, (in part): 

The City has agreed to the reduction of the floor space 
ratio for the Development from 10.51 to 9.885 by not 
requiring the construction of two (2) additional floors 
of parking on the existing off-street motor vehicle 
parking garage which is a part of the Development but 
reserving to the City the right to require of Vancouver 
Centre within one (l) year of the date of this agreement 
to construct the two (2) additional floors or make a 
cash payment in lieu thereof: 

The amount of the cash payment was established In the Lease Agreement 
as $250,000. 

Vancouver Centre Development Limited is appealing the March 11 decision 
of Council. Their letter states that they believe additional parking for 
transients is required in the area of their development and ttiat they are 
prepared to enter into a restrictive covenant with the City, whereby the 
additional 126 parking stalls would be used by transients only. 

In the report approved by Council on March 11, 1975, it was stated that 
the parking supply in the area of the Vancouver Centre Development is adequate 
at this time. The Dovmtown Parking Corporation garage at Georgia and Richards 
is not fully utilized and additional parking space will be available in the 
area fairly soon from the Block 1^ development. 


Cont'd. 
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Clause No. 17 Continued. 


In view of the parking supply in the area and oiir policy on downtown 
parking, it seems appropriate for the City to use the funds for the acquisition 
of parking sites in other areas where parking supply is insufficient, 

I RECOMMEND that: 

Council reaffirm their decision of March 11, 1975, to select alter- 
native (ii) of Section 6.05 of the Lease Agreement between the City and 
Vancouver Centre Development Limited, dated Jvne 12, 1974., thereby requiring 
the developer to pay to the City, the sum of $250,000." 

The City Manager RECOMMENDS approval. 


18. Remedial Work at the Vancouver Aquatic Centre . 

The Director of Legal Services reports as follows: 

"There are certain construction defects at the Vancouver 
Aquatic Centre. Principally lack of adhesion and warping 
of polyurethane insulation boards on the interior walls. 
The City, on the advice of its Architects, Messrs. Duncan 
McNab and Partners, withheld certain holdback funds in the 
amount of $240,491.01. Representations have been made over 
the past few months to the General Contractor (Cana Construc- 
tion Co. Ltd.) to rectify these defects. The General Contractor 
has at all times maintained that the admitted problems with the 
Aquatic Centre do not arise from errors of workmanship, but 
rather from faulty design and, thus, has refused to attend to 
remedial work. In due course on or about March 7, 1975, the 
General Contractor, Cana Construction, issued a Writ against 
the City and the Architects claiming payment of the monies 
held back. The City has entered a Defence to this claim. 

However, the situation in regard to "fault' is not entirely 
clear and it will probably be necessary for the City to 
commence an action itself against both the General Contractor 
and the Architect alleging that one or the other, or possibly 
both, are responsible for the failures and deficiencies at 
the Vancouver Aquatic Centre. 

In the meantime we are advised that pending the outcome of the 
disputed position described above, it is highly desirable that 
remedial work be done so as to correct existing deficiencies 
at the Centre. The Architect, McNab, has obtained a quo- 
tation to do this remedial work from a contractor called 
Canusa Construction Ltd. at an approximate price of $221,000. 
The Architect, McNab, futther advises that he is working on 
an alternate scheme which will be equally satisfactory both 
from an esthetic and functional point of view, but which may 
well cost substantially less. 

The facts of the situation regarding fault, as reported to me 
at this time, would appear to indicate that the City stands in 
the position of an innocent third party. If the defects are 
the fault of the contractor, then we are within our rights in 
using this holdback money to remedy the defects. If eventually 
it appears that the defects arose by reason of faulty design, 
then our remedy and recovery would be against the Architect, 
who would be obliged to pay us whatever sum we reasonably 
expended in our remedial work, and the fruits of that payment 
or judgment would then be used to pay the General Contractor's 
claim against us. " 

THE CITY MANAGER RECOMMENDS that use be made of holdback funds in 
an amount not exceeding $221,000, to undertake necessary remedial 
work at the Aquatic Centre, subject to appropriate resolution from 
the Park Board to that effect. „^ /,q. 

FOR COUMCIl ACTION SEE HGmlBLM. 
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PROPERTY MATTERS 

RECOMMENDATION 

1- 1866 and 1 872 West 5th Avenue 

Lots wig & E^ 3, Block 267, D.L. 526 

The Supervisor of Property & InsursLnce reports as follows :- 

"The above noted properties were purchased in January, 1971 and 
May, 1973 respectively, as part of the acquisitions for the Arbutus 
Connector development. 

1866 West 5th Avenue is a 1% storey frame duplex dwelling and 1872 
is a 2 storey single family dwelling. Both properties were in poor 
condition at the time of acquisition and little improvement has been 
carried out pending the Kitsilano Area Planning report. 

Both properties were rented continuously until recently, when the 
tenants vacated and a number of unauthorized persons moved in. These 
persons were evicted because they were trespassing, causing consider- 
able damage to the premises and were intimidating the neighbours. Pr 
to vacating, they destroyed nearly all the plumbing fixtures, smashed 
windows, frames and doors, and damaged the walls. 

The estimated costs to repair are in the realm of $9,000, If repaired 
and renovated the houses would rent for $200.00 per month, requiring 
approximately l\. years to amortize the costs. 

In view of the proposals contained in the Kitsilano Area Planning rep 
adopted by Council on May 6, 1975, proposing to develop housing sites 
this area, it is RECOMMENDED that Council authorize the demolition of 
these vacant dwellings located at 1866 and 1872 West 5th Avenue." 

The City Manager RECOMMENDS that the foregoing Recommendation of the 
Supervisor of Property and Insurance be approved. 


2, Acquis tion for Family Housing Project 

Lot D Except East 10 Peet, Block I, D.L. 753 
3268 Commercial Drive 

The Supervisor of Property & Insurance reports as follows :- 

"Lot D except the East 10 feet, Block I, D.L. 753, is located 
in the triangular block bounded by 16th Avenue, Findlay Street, 
and Coiranercial Drive, which block is under consideration as a 
future potential housing site. The owners presently have an 
offer from a private purchaser, however, they are prepared to 
give the City the first opportunity to purchase said property. 

These premises comprise a single-storey, frame dwelling, plus 
a full basement, erected in 1914 on a lot 66.17' x 110' average, 
zoned R.S.-l. The dwelling contains four rooms, five plumbing 
fixtures, has a patent shingle roof, wood shingle exterior, and 
heat is supplied by an automatic gas-fired furnace. The 
dwelling is in good condition for age and type. 

Following negotiations with the representative of the owners, 
they are prepared to sell for the sum of $63,000.00, which was 
the price the private purchaser had agreed to pay, also on the 
understanding that the sale date be May 31, 1975, and that they 
retain rent-free possession to June 30, 1975. This settlement 
price is considered to be fair and equitable. It is proposed 
to rent this property on a month-to-month basis until the land 
is required for development, at which time the dwelling will 
be demolished. 

RECOMMENDED that the Supervisor of Property & Insurance be 
authorized to acquire Lot D except the East 10 feet. Block I, 
District Lot 753, known as 3268 Commercial Drive, for the sum 
of $63,000.00, on the foregoing basis, chargeable to Code No. 
4910/409 - Property Purchases For Resale." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Property & Insurance be approved. 
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3. Lease of Lot 10, Block 122, D.L. 5i|1 
Situated: E/S 11;00 Block Howe Street 

The Supervisor of Property & Insurance reports as follows: 

"Lot 10, Block 122, D.L. 5Ul situated the Eastside of Howe Street was piirchased 
for the Granville Street Bridge approaches and leased for storage and a tem- 
porary parking lot until by-law requirements called for a blacktop siirface. 
The property was advertised for tender on November 25 > 197'!+ sxid. on March 11, 
1975 Downtown Toyota Centre was awarded lease of the property for a five year 
term, thereafter on a year to year basis at a rental of $80.00 per month for 
the first two and one-half years; to be reviewed every two and one-half years 
thereafter. 

There was unavoidable delay in obtaining approval of the bid and in the in- 
terim, Downtown Toyota were able to locate in a more suitable location and 
requested a release from their obligation. Under the circumstances negotiations 
to lease the site on the same terms and conditions were carried out with 
Skeens Engineering & Machinery Ltd. , owner of abutting Lot 9 and second high- 
est bidder on the tender, who are now occupying the site on a monthly basis 
pending Council approval. 

RECOMMENDED that Downtown Toyota Centre be released from any obligation to 
enter into a lease of Lot 10, Block 122, D.L. 5Ul and. that the site be leased 
to Skeens Engineering & Machinery Ltd. subject to the following: - 

a) Use: Storage with suitable screening, close-board fence. 

b) Term: 5 years commencing June 1, 1975 > thereafter on a year 

to year basis. 

c) Rental: $80.00 per month for first two and one-half years; 

to be reviewed every two and one-half years thereafter. 

d) The lessee to pay cost of servicing the site and to obtain a 
Development Permit within 60 days. " 

The City Manager RECOMMEinDS that the foregoing recommendation of the Supervisor of 
Property & Insurance be approved. ' 

[{.. Acquisition for Rupert Park Extension 
- Lot 9, Block 86, Sec. 29, T.H.S.L. 

3320 Kitchener Street 

The Supervisor of Property & Insurance reports as follows :- 

"The above property, Lot 9, Block 86, Sec. 29, T.H.S.L., forms 
part of the proposed Rupert Park Extension and is included in 
Table II of the 1971-75 Park Purchase Programme for Protective 
Purchasing, as confirmed by Council May 9th, 1972. This prop- 
erty has been offered for sale by the owners to the City. 

These premises comprise a single-storey, frame dwelling, plus a 
full basement erected in 1940 on a lot 33' X 127", zoned R.S.-l. 
The dwelling contains 4 rooms on the main floor, plus 2 rooms in 
the basement, 6 plu]n±iing fixtures, has a shake roof, wood siding 
and shingle exterior and heat is supplied by an automatic gas- 
fired furnace. The dwelling has been well-maintained and is in 
good condition. There is a carport at the rear of the property. 

Following negotiations with the owners, they are prepared to sell 
for the sum of $48,000. 00 as of May 31st, 1975, subject to retainii < 
rent-free possession to July 31st, 1975. This price is considered 
to be fair and equitable and represents market value in the area. 
It is proposed to rent the dwelling on a month-to-month basis 

until the land is required for park purposes, at which time the 
dwelling will be demolished. The Superintendent of Parks and 
Recreation concurs in the purchase of this property. 

RECOMMENDED That the Supervisor of Property and Insurance be 
authorized to acquire Lot 9, Block 86, Sec. 29, T.H.S.L. known 
as 3320 Kitchener Street for the sum of $4 8,000.00 on the fore- 
going basis, chargeable to Code #4189/ - Park Board Clearing 
Account. " 
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Clause # i;(Gont'd) 

The City Manager RECOMMENDS that the foregoing Recommendation of the 
Supervisor of Property & Insurance be approved. 

5- Leasing of 2782 Grandview Highway, 
Portion of Lot 1, Block A, 

District Lot Section iiU., THSL . Plan 1 1 660 

The Supervisor of Property & Insurance reports as follows :- 

"The above property, legally described as Portion of Lot 1, 
Block A, D.L. Section 44, T.H.S.L., Plan 11660, and known as 
2782 Grandview Highway, consists of approximately 38,000 square 
feet of land improved with a two-storey office and showroom 
plus two unattached buildings previously used as repair garages. 
The property is presently vacant, the previous tenant having 
vacated the premises at the expiration of their five-year lease. 
The rental under the old agreement was $16,800.00 per anniom 
plus taxes as if levied. 

Flare Craft Marine Ltd. propose to rent the property subject to 
the following conditions :- 

(a) RENTAL ; $24,000.00 per annum plus 

taxes as if levied; 
(Billed monthly) 

(b) DATE OF COMMENCEMENT ; — July 1st, 1975 

(c) TERM ; Five years from commencement 

date 


(d) RENTAL REVIEW ; Every 2^ years, and to be 

Market Rental Value 
Plus 

Taxes as if levied 


(e) BUILDING AND LESSEES' 
FIXTURES ; 


(f) OUTGOING AND REPAIRS; — 


All buildings and Lessees' 
fixtures, except signs and 
trademarks, are to be considered 
as City property 

Lessee to pay all outgoing expense 
and keep the building and improve- 
ments in repair to the standard oi 
a prudent owner 


(g) INSURANCE ; City to insure buildings against 

Fire, and Lessee to carry Public 
Liability Insurance in an amount 
satisfactory to the Director of 
Legal Services. 

(h) AGREEMENT; To be drawn satisfactory to the 

Director of Legal Services. 


RECOMMENDED that a new lease agreement be drawn up between Flare 
Craft Marine Ltd. and the City of Vancouver re Portion of Lot 1, 
Block A, D.L. Section 44, T.H.S.L., known as 2782 Grandview 
Highway, subject to the foregoing conditions '(a)' to '(h)'." 


The City Manager RECOMMENDS that the foregoing Recommendation of the 
Supervisor of Property & Insurance be approved. 
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6. FIRE DAMAGE - i+35 West 10th Avenue 
Lot 12, Block 360A, D.L. $26 

The Supervisor of Property & Insurance reports as follows :- 

"On August 13th, 1974, Council "In Camera", authorized the pur- 
chase of the subject property. Lot 12, Block 360A, D.L. 526, known 
as 435 West 10th Avenue, for civic purposes, together with the 
adjacent lots 11 & 13 known as 425 and 445 West 10th for a total 
price of $315,000.00. The estimated land value was approximately 
$240,000.00 with the balance of $75,000.00 attributable to the 
improvements which consist of three multiple conversion houses. 

The house at 435 West 10th Avenue is a lij-storey frame building 

with a main floor area of 912 square feet, constructed in 1906 

and containing three living units. A fire has occurred in this 

structure causing extensive damage with an estimated cost to 

repair of $35,000.00. The age and type of building and the remaining 

limited life, do not support the cost to repair. 

Negotiations with the insurance adjuster, have resulted in a cash 
settlement valuation of $13,860.00 less the City's deductible por- 
tion of $5,000.00, resulting in a net claim of $8,860.00 including 
demolition and cleanup costs. 

It is therefore 

RECOMMENDED That the Supervisor of Property & Insurance be authorized 
to accept the net cash settlement claim in the amount of $8,860.00 
and to demolish the building at 435 West 10th Avenue. 

The City Manager RECOMMENDS that the foregoing Recommendation of the 
Supervisor of Property & Insurance be approved. 


INFORMATION 

7. DEMOLITION 

The Supervisor of Property & Insurance reports as follows :- 

"I have received and opened quotations from various contractors 
for demolition of the structure listed below and have awarded 
the contract to the low bidder as noted :- 


Property 


Project 


Successful 
Bidder 


City To 
Pay 


Code N< 


1199 West 6th 
Avenue ; 

(A of 3646 & Ptn. 
Block 274, DL 526) 


False 
Creek 

Re-develop- 
ment 


Merchant 

Contractors 

Limited 


$23,835.00 316/162 


* This demolition was completed as of February 27, 1975. 


The City Manager has confirmed the above contract and submits the 
foregoing report of the Supervisor of Property & Insurance to Gounci! 
for INFORMATION. 


FOR COUNCIL ACTION SEE PAGE(S)..£f^ 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON 

HOUSING AND ENVIRONMENT 


May 22, 1975 

A meeting of the Standing Conmiittee of Council on Housing and 
Environment was held on Thursday, May 22, 1975, at 1:30 p.m. in the 
No. 1 Committee Room, Third Floor, City Hall. 

PRESENT: Alderman Harcourt, Chairman 

Alderman Bird 
Alderman Boyce 
Alderman Rankin 

ABSENT: Alderman Cowie 

CLERK: R. Demofsky 


HOUSING MATTERS 


RECOMMENDATIONS : 

1 . Housing Registry and Relocation Services 

On March 27, 1975, the Housing and Environment Committee 
considered a City Manager's Report dated March 19, 1975, entitled 
"Housing Registry and Relocation Services". 

RECOMMENDED , 

THAT Council authorize the Director of Social Planning, the 
Director of Finance, and the Co-ordinator of Data Processing 
to : 

a. assess the value of Timesavers computer programs 
and landlord listings and files; 

b. examine the economic costs and feasibility of 
entering into the necessary contract for computer 
hardware and time, with Timesavers and others; 

c. report back as soon as possible with specific 
recommendations and budget. 

The Committee considered a Manager's Report, from the Director 
of Social Planning, dated May 9, 1975, regarding Housing Registry 
and Relocation Services. It also considered the following City 
Manager's comments and recommendations pertaining to this matter: 

"The City Manager RECOMMENDS 'Option #1' as outlined in the 
joint report from the Director of Social Planning and the 
Director of Planning, dated March 19, 1975, which stated: 

'A basic option is to continue as at present, to fund 
several autonomous decentralized registry and reloca- 
tion services. Any number of combinations are possible 
from selecting one to receive all funds, to dividing the 
funds between the seven recognized agencies on a work- 
load basis or on an equal basis. ' 

The City Manager further RECOMMENDS that City funds for support 
of these agencies for the fiscal year, April 1, 1975 - March 31, 
1976, not exceed $31,987 — these funds, together with the 2/3 
grant from the Provincial Government ($63,974,) to be allocated 
to the various agencies following report back from Social Planning. 


During the discussion which ensued the City Manager noted that 
the total City/Province cost share budget for a housing registry and 
relocation service in the 1975-76 fiscal year is $95,962 (City's share 
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Clause No. 2 (Cont'd,) 

the development of another Natural History exhibition, this one 
telling the story of a collections trip carried out in the Spring 
in the Okanagan Valley, will continue with a planned opening 
early in September. This is to t>e installed in the newly con- 
structed display area at the bottom of the main stairs to the 
lower lobby . 

Funds were not provided in the Museum Department's budget to 
construct this new display area and Council approval for the 
expenditure of $1,600 for this item, out of the approved display 
program funds, is requested. 

An exhibition is under way for the Maritime Museum which will 
feature the age of steam on the B. C. coast. Work will continue 
from the Summer towards the planned opening of two further 
exhibitions in the Autumn produced by the History Division. 
One will tell the story of the Klondike Goldrush and Vancouver's 
association with it? the other, as previously mentioned, is the 
story of 'Settlement and Colonization'. The Hudson Bay trading 
post is being constructed in one of the galleries at this time 
and completion is expected this Autumn. 

Even the Planetarium has exhibition plans, in addition to its 
popular presentation in the theatre. The Planetarium exhibition 
will show the public how a Planetarium production is planned and 
developed. This will be completed during the Summer. 

And, of course, the Anthropology and Ethnology Division is 
awaiting the final plans for the Lipsett Collection to come to 
the Museum, with the hope that a large portion of this collection 
can be exhibited in the Autumn. 

So, I hope from this brief summary that you can see that we have 
undertaken an ambitious program for the balance of this year and 
I ask your approval so that we can proceed towards completion. 

RECOMMENDED that the revised exhibition program, which is 
circulated, for the Centennial Museum and H.R. MacMillan Planet- 
arium, including the expenditure of $1,600 to construct a new 
display area in the stair well, be approved." 

Your Board RECOMMENDS the foregoing recommendation of the 
Acting Director of Museums and Planetarium be adopted. 

CONSIDERATION 


3 . Tender No. 15-70-1 - For Laundry Service 

The Purchasing Agent and Medical Health Officer report as 

follows : 

"Tenders for laundry service were opened by your Board on 
Tuesday, May 19, 1970, and referred to the Purchasing Agent 
and Medical Health Officer for tabulation and report. 

This report is submitted without recommendation because Union 
status is involved. 
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being $31,987). Council may wish to request an increase in the per 
capita grant from the Provincial Government in view of escalating 
costs, in which case the City's share would also increase. 


Mr. R.L. Hawkins, Manager of Computer Services, advised that the 
computer costs outlined in the Director of Social Planning 's proposal 
were quite high. The volume of work was not sufficient to justify 
going to a computer. 

Mr. R. Young of the Social Planning Department advised that at 
any one time there were a minimum of 600 to 800 cases per month. 
However, this figure could be a couple of thousand per month. Compute 
offer the advantages of up-to-date information. A representative of 
the Red Door Rental Aid informed the Committee that if the money was 
available an effective relocation service would be provided manually. 


RECOMMENDED , 

A. THAT City Funds for support of several autonomous 
decentralized agencies for the fiscal year, April 1, 1975 

- March 21, 1976, not exceed $31,987--these funds, together 
with the 2/3 grant from the Provincial Government ($63,974,) 
to be allocated to the various agencies , following report 
back from Social Planning. 

B. THAT Council request an increase in the per capita grant 
from the Provincial Government, in view of escalating 
costs . 


2 . Correspondence 

A. The Committee considered a letter from Mr. B.W. McCulloch, 
Commissioner, Rent Review Commission, to the Attorney-General, 
the Honourable A.B. Macdonald, regarding a possible meeting 
with the Attorney-General on fire prevention by-laws. The 
Chairman advised that he had contacted the Attorney-General to 
discuss this matter in the very near future. 

B. The Committee considered a memo from the Director of Finance 
to Alderman Harcourt regarding the 1976-80 Five Year Plan - 
Housing Category. This memo, which is on file in the City Clerk 
Office, stated in part: 

"As you are aware, the plan that was defeated by the voters last year 
contained $3 million for housing purposes. The Finance and Administration 
Committee is shortly going to be putting together a reduced plan for 
resubmission to the voters, and somebody has to propose what is to be done 
with the Housing Fund category. It doesn't fit in any normal departmental 
area and therefore I suggest that the Housing Committee deal with it. You 
mentioned that there is a Housing Committee meeting on May 22, and perhaps 
you could be good enough to raise the question at that meeting. 

The priority rating for this review by the Finance Committee is based on a 
scale of four, with one being absolutely essential, etc. % own preliminary 
suggestion is that we should input to the Finance Committee $2 million for 
housing on a Priority 1 basis and $1 million on a Priority 2 basis, for the 
initial consideration of the Committee. However, if the Housing Committee 
wishes to do something else, I will be most pleased to input that informa- 
tion to the Financp Conmittee along with the other departmental material. " 

During discussion of this memo, the Committee noted that 
approximately $30-35 million was being allocated in the five 
year plan for parks, and in view of the dire need for housing. 


Cont'd 
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RECOMMENDED, 


THAT $10 million be 
Plan for housing on 


allocated in the 1976-80 Five Year 
a priority one basis. 


INFORMATION ; 

3 . Housing Progress Report 

The Committee considered a monthly status report on Government 
assisted housing in the City of Vancouver submitted by the Housing 
Planner, dated May 16, 1975. When discussing this report the followin 
points were noted: 

a. Semlin, Triumph, Pandora 

This family housing site would go to a public hearing for 
rezoning in the very near future. 

b. 2500 Grandview Highway and Penticton 

Mr. Casson, Director of Housing, G.V.R.D., advised that G.V.R.D. 
would pay the connection costs for the services to this site and 
requested a specific price for servicing in order to calculate 
the per unit figure. He advised that the site required a sidewalk 
along it. The Committee noted that this could be done by local 
improvement with the City paying approximately 15% of the total 
cost. 

c. 368 East Cordova - D.E.R.F. 

Mr. Casson advised that this project was being done by C.M.H.C. 
who are presently experiencing a shortage of funds. The Committee 
expressed frustration in that non-profit housing projects involved 
several different groups (architects, money source, citizen input, 
etc.) and no one person expedites the project. The Chairman 
advised that the Housing Director, Mr. M. Jeroff, would do the 
necessary expedition on new projects. 

It was concluded that if construction had not started on the 
Downtown Eastside Residential Facility by June 26, 1975, the date 
the Committee would next consider a housing report, the Committee 
would attempt to hurry this project along. 

d. 951 East 8th Avenue 

The Chairman advised that he would be working with the Army, Navy, 
Airforce Veterans to expedite this housing project. 

e. 115-121 Keefer 

The Chairman advised that he recently met with Vancouver Chinatowr 
Development Association representatives, their architect, and 
City staff to determine the exact situation of this project. 
Further that he would meet with C.M.H.C. to ask them to reconsider 
financing this project. Also that the City would have to consider 
increasing the floor space ratio to make this project economically 
feasible. 


The Committee considered a City Manager's Report dated May 16, 
1975, which is on file in the City Clerk's Office, and stated in part: 


RESOLVED, 


THAT the Housing Status Report submitted by the Housing 
Planner dated May 16, 1975, be received. 


4. 


Fire By-law Enforcement Progress Report 
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"•The City Manager submits the following -report of the Fire Chief: 


This report deals with the same 353 buildings as detailed in the last progress 
report of March 20, 1975. 

All information is up to and including May 12, 1975. 

The total area surveyed by the task force is referred to as the "Core Area" 
within which there is a primary area known as "Skid Road." 

A total of 76 buildings have changed their status since the March 20, 1975 
progress report. Of these, 28 are completed. 

Included in this report are: 


Appendix A 

- listing all buildings and their status 

Appendix B 

- listing all buildings vacated 

Appendix C 

- giving details of prosecutions 

Appendix 

- detailing fires in buildings with sprinkler systems 

Appendix E 

- listing fire deaths in buildings under Hotel classification 

Appendix F 

- showing current and projected costs of upgrading 


(All Appendix data, which is on file in ^the City Clerk's Office, refers to the 
Core Area.) 


GENERAL CATEGORY INFORMATION IS AS FOLLOWS: 

( The figures in parenthesis represent the status during the last report.) 

Skid Road Only Total Core Area 


Hotels completed or comply with Bylaws: 

(68) 

83 

(119) 

m 

Contracts signed or in process of completion: 

(^7) 

40 

( 

91) 

91 

Auditing trial as result of prosecution: 

(15) 

10 

( 

28) 

56 

Hotels prosecuted-have not complied & require 
follow-up for compliance or further prosecution: 

( 5) 

2 

( 

11) 

10 

Vacated rather than comply with Bylaw: 

(13) 

13 

( 

20) 

21 

Hold pending appeals to Housing Committee: 

( ^) 



( 

6) 



Hotels under 20 rooms: 

( 7) 

9 

( 

21) 

21 

Order outstanding: 

(.2) 

k 

( 

53) 

5 

Hotels outside Core Area: 

( 0) 

^ 

161 

{ 

5) 

353 


Several problems have arisen for "task force" inspectors due to the Courts 
requiring proof of ownership on the exact day of the offence. Also th« 
requirement of the Courts for inspectors to prove there ware 20 or more rooms 
used for the purpose of residence at the time' of the offence. 


To this end. Section kZB was ruled "not valid" during the trial of Chin Wing 
Chun Tong Society of Canada, I58-6O East Pender Street. The charges were 
dismissed. It now appears many of the 56 cases awaiting trial may be dismissed 
and new charges will have to be processed. 

The bulk of the work for the task force finalization of this section of the City 
will be in processing cases for Court and follow-up work for buildings which have 
signed contracts but have not started work. These buildings are presently being 
processed. The problems arise out of ovmers holding off sprinkler installers 
while they sell their property: owners claiaing financial difficulties: sprinkler 
companies overloaded with work and a backlog of plans to be approved. 
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Approximately 51% of the "Core Area" remains to be finalized.' 


The City Manager submits the foregoing report of the Fire Chief for the 
information of the Standing Committee of Council on Housing," 

The Chairman advised that he would be meeting with the Director 
of Environmental Health and the Chief Fire Warden to determine which 
hotels and lodging houses in the core area are not complying with the 
City by-laws, and report back. 

During discussion of this report the Committee expressed frustra- 
tion in that the prosecutor, who is responsible for preparing all 
cases was leaving this work up to City officials. The Chairman advise 
that the Sub-committee on By-law Enforcement had met on May 2, 1975, 
and recommended that the City Prosecutor and the person in charge of 
City by-law cases be invited to the next meeting of this sub-committee 
to discuss the level of enforcement and prosecution on City by-laws. 
Since a similar meeting with the City Prosecutor was also desired by 
this Committee, it was 

RESOLVED, 

A. THAT Mr. M. Norris , City Prosecutor, and Mr. Melvin of the 
Prosecutor's Office be invited to a meeting of this Committee 
to discuss the level of enforcement and prosecution on City 
by-laws, and to explain why the City Prosecutors are not 
preparing the City by-law cases as they should be. 

B. THAT the City Manager's Report dated May 16, 1975, and 
referred to above be received. 


The Committee considered a City Manager's Report dated May 16, 
1975, which is on file in the City Clerk's Office, and stated in 
part : 

"The Medical Health Officer reports as follows: 

This report will give details on the enforcement of the Lodging House By-law 
in the Core Area (that part of the City north of Broadway, and bounded on the 
east by Clark Drive and bounded on the west by Burrard Street, English Bay 
and Stanley Park) for the period March 20, 1975 to May 12, 1975. 

During this period. Lodging House enforcement was maintained as a priority 
prograiTsne. The inspections performed by the Public Health Inspectors revealed 
that the number of Lodging Houses requiring permits has further been reduced 
to 847 premises. There has been a reduction of 55 premises which may be 
attributed to demolitions; change of use to Single or Duplex dwellings and 
other accommodation; and Lodging House By-law enforcement. An unknown number 
of rooms are involved due to lack of up to date history of premises which have 
changed use or been demolished. 

The Public Health Inspectors have been concentrating their efforts in attempting 
to get the remaining applications submitted for Lodging House Operator's Permits. 

A total of 773 applications for Operator's Permits have been received to date 
and the permits for these premises have either been delivered, rejected, or 
are in the process of being delivered. All permits issued are Interim Permits 
with varying expiry dates. Some of these are subject to the completion of 
renovations. All Operators are to be examined for their knowledge of the 
contents of the Lodging House Operator's Manual presently being printed. 
The Lodging House By-law has now been published in final booklet form for 
distribution. 

As of this date, eight court actions are pending. Three more court cases 
have been final ized. 


5. 


Lodging House By-law Progress Report 
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Letters have been sent to operators of two (2) more premises ordering the 
closure of their premises because of their declared intention of not complying 
with the requirements of the Lodging House By-law. 

Eight premises consisting of 205 units or rooms who have received closure orders 
or vacated because of Health Department or other reasons are now being reno- 
vated and being re-occupied as Lodging Houses. Seven premises cwnprising 161 
units or rooms that are at present vacant or nearly vacant have Indicated they 
will renovate and re-open as Lodging Houses/" 

Mr. C. Hutton of the Health Department advised that some 
operators had no intention of returning their operator permit appli- 
cations to the Health Department. The Committee advised Mr. Hutton 
that in cases where operators do not return these applications, by-law 
enforcement is to be stepped up. 

RESOLVED, 

THAT the above noted City Manager's Report dated 
May 16, 1975, be received. 


6 . Site for Vancouver Chinatown Lions Housing Project 

The Committee considered an information report from the City 
Manager, which is on file in the City Clerk's Office, and stated: 

"The Supervisor of Property and Insurance reports: 

'' At its meeting of April 24th, 1975, the Standing Committee "on Housing 
and Environment recommended that the Chairman xurge the Chinatown Lions ' 

Club to respond quickly to the offer to sell from the Property & 
Insurance Office and that the Property & Insurance Office report back 
on this matter as soon as possible. 

This office wrote on January 13th, 1975, to Mr. Ralph H. Long (who is 
acting on behalf of the Vancouver Chinatown Lions) , advising that 
Council had set the sale price of the adjoining site to be sold to 
the Villa Cathay, and that upon receiving his confirmation on behalf 
of the Lions, a report to Council recommending the sale of this site 
at the same square foot rate, and under the same condition, would- be 
prepared. Further letters were sent April 24th and May 12th, 1975. 

The survey work creating the two sites has been completed, and the 
subdivision plan prepared. However, a problem has arisen •:which will 
temporarily delay registration of the plan. 

The Land Registry records show that a lot lying in what is now road- 
way, is registered in the names of a private party. It would appear 
to be a problem of incorrect records as the lot was taken off the 
assessment and tax rolls in 1930, at the same time as adjoining lots 
which were developed for road purposes. A report emd a resolution 
to expropriate this lot have been prepared for Council, following 
a^roval of which the Law Department will apply for a V©»ting Ord^r." 

During discussion of this report the Chairman advised that he 
had written a letter to the Chinatown Lions Club urging that they 
respond quickly to the offer to sell from the Property and Insurance 
Office. 

RESOLVED, 

THAT the above noted City Manager's Report be received. 


3^^ 


7 . Outstanding Housing and Environment Committee Matters 

The Chairman submitted a report dated May 14, 1975, outlining all 
of the outstanding matters of the Housing and Environment Committee and 
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the present status of each matter, for the Committee's information. 
Further, that this report would be submitted on a monthly basis. 


ENVIRONMENT MATTERS 


RECOMMENDATIONS ; 
8 . Dogs 


At its meeting on February 13, 1975, the Standing Committee on 
Housing and Environment, 

RECOMMENDED, 

THAT the Chairman form a sub-committee to discuss : 

i. City spay and neuter services 

ii. Number of pound officials 

iii. Safety of people 

different license fees for varying 
sizes of dogs 
obedience classes 

iv. Pound officials in Stanley Park 

v. Breeders 

vi. Educational process in schools and amending Pound 
By-law to raise age for licensing a dog from three 
months to six months; and report back to a later 
meeting. 

The Committee considered a City Manager's Report dated April 22, 
1975, which is on file in the City Clerk's Office, and stated in 
part : 

"The Director of Permits and Licenses reports: 

This is in addition to a report previously submitted 
in connection with Dog Control to be considered by your 
Committee. 

In 1973 the City Council approved the hiring of 7 
temporary Pound Officers to patrol the parks and 
beaches for 4 months from mid May to mid September. 
The cost of this service was paid for by the Parks 
Board. It has been found that this program has 
been very successful in controlling dogs running at 
large on beaches and reducing the number of attacks 
on birds and other wild life in Stanley Park. The 
Director of Zoos, however, advises that dog patrol 
should be provided on a year round basis in Stanley 
Park. Apparently many dog owners are aware that full 
time coverage is not provided during the winter months 
and allow their dogs to run loose in the area of Lost 
Lagoon, the Zoo and Beaver Lake areas, and as a result, 
attacks are still occurring on wild life. Only full 
time coverage by a Pound Officer could resolve this 
problem. 

To provide a full time patrol at Stanley Park without 
an increase in annual costs, I recommend the number of 
temporary pound officers to patrol the beaches be re- 
duced to 4 and one permanent pound officer position be 
established. In this manner,, the total number of man 
months spent on patrolling the parks and beaches will 
be the same as previously approved by City Council, 
i.e. 7 men on 4 months equals 28 man months - 1 man at 
12 months plus 4 men on 4 months equals 28 man months. 
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It will be necessary to purchase one additional Pound 
truck with two-way radio for use by the permanent pound 
officer. In the past, we have rented 3 trucks during 
the summer months but this number would be reduced to 2 
rental vehicles. 

RECOMMENDED 

(1) THAT one permanent Pound Officer position be 
established to patrol Stanley . Park. 

(2) THAT the number of temporary Pound Officers 
for the patrol of parks and beaches be reduced 
to 4 for four months each year. 

(3) One Pound truck with two-way radio be purchased 
at a cost of approximately $6,000.00. 

(4) The number of rented Pound vehicles be reduced 
to two . 

This matter has been discussed with a representative of 
the Vancouver Municipal & Regional Employees' Union who 
concurs with the staff recommendations." 


The City Manager reports that since the foregoing report was prepared. 
The Director of Permits and Licenses has requested the inclusion of 
an additional two-way radio for use by the Director of Zoos in order 
to expedite the Pound Officer to scenes of trouble, and for the Pound 
staff to contact the Director of Zoos when his tranquilizer gun is 
required, 

A total of $28,500 was approved in the Permits and Licenses' budget 
for the temporary help to control dogs' at parks and beaches in 1975. 
The revised establishment will have the following costs: 


Operating Cost 

Annual 

1975 

* 1 Pound Officer I 

$ 9,919 

$ 5,786 

Rental Trucks 

2,520 

2,520 

* 4- Temporary Staff 

14,444 

14,444 

City-owned Truck 

3,500 

2,042 

Uniforms 

200 

300 


$30,583 

$25,092 


* Staff salaries at 1974 rates, including fringe benefits. 
Capital Costs 

1 Pound Van • $ 6,000 

2 Two-way Radios 2,000 

$ 8,000 


City Manager RECOMMENDS as follows: 

That the recommendations of the Director of Permits and Licenses be 
approved. 

2. That a two-way radio be purchased for the Director of Zoos. 

3. That the $3,500 saving in Operating Expenses be used to offset the 
capital cost of equipment, the Comptroller of Budgets having advised 
that if this report is approved, the source of funding for the 
additional $4,500 will be Contingency Reserve. * 


The 
1. 
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The Committee also considered a report from a meeting of the 
Housing and Environment sub-committee to deal with dogs, which was 
held on Wednesday, May 7, 1975. The meeting was called to discuss 
control of dogs and the related by-laws in general and specifically 
to consider a request from the S.P.C.A. for a $100,000 capital grant 
to aid in construction of a low cost spay and neuter clinic. The 
sub-committee submitted the following recommendations: 

i) That five additional permanent positions of Pound Officers 
be established immediately within the City of Vancouver and 
that 2 additional summer students be hired on a temporary 
basis for canvassing. 

ii) That the Provincial Government be pressured to not only 

"contemplate", but to take positive action to correct the 
Animals Act as stated. 

iii) That the G.V.R.D. be requested to strike a Committee, 

representative of elected and staff members to deal with 
dog control problems and that the matter of the suggested 
Low Cost Spay Clinic be referred to this Committee for 
recommendation back, since funding for this facility has 
been requested on a regional basis. (It should be noted 
that of the total $275,000 capital estimate, Vancouver has 
been asked for $100,000). 

RECOMMENDED, 

A. THAT the above noted recommendations of the City Manager 
be approved. 

B. THAT Recommendation (i) of the sub-committee and referred 
to above be approved in principle and referred to the City 
Manager for a report to Council. 

C. THAT the Provincial Government be pressured to not only 
contemplate, but to take positive action to correct the 
Animals Act, from which legislature removed the summary 
proceedings for dealing with dangerous dogs and left 
nothing in its place. 

D. THAT Recommendation (iii) of the sub-committee referred to 
above be referred to the G.V.R.D. for a report back. 

E. THAT the City Manager's Report and the report on the meeting 
of the sub-committee be received. 


9 . Pioneer Park 

When discussing this matter at its meeting on May 8, 1975, 
the Housing and Environment Committee, 

RECOMMENDED, 

A. THAT the Park Board prepare a design for upgrading the 
street triangle known as Pioneer Park. 

B. THAT City representatives meet with the Park Board to 
discuss the matter of financing this project and report 
back to this Committee on May 22, 1975. 

The Chairman advised that City representatives would be meeting 
with the Park Board to discuss this matter in the very near future. 


The meeting adjourned at approximately 3:15 p.m. 


* * * * 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING & DEVELOPMENT 


MAY 29, 1975 


A meeting of the Standing Committee of Council on Planning & 
Development was held on Thursday, May 29, 1975, in the No. 1 
Committee Room, Third Floor, City Hall, at approximately 
9:45 A.M. 


Alderman Bowers , Chairman 
Mayor Phillips 
Alderman Bird 
Alderman Cowie 
Alderman Harcourt 
Alderman Kennedy 

Alderman Boyce 
Alderman Marzari 
Alderman Sweeney 
Alderman Volrich 

M. L. Cross 


PRESENT: 


ALSO PRESENT: 


COMMITTEE CLERK: 


RECOMMENDATION 


1. G.V.R.D. Livable Region Programme ; 1976-1986 

Mr. H. Lash, Director of Planning for the GVRD, introduced 
members of his staff - Mr. Peter George and Ms. Nancy Cooley; 
and Mr. Doug Spaeth, GVRD Consultant. Also present was 
Mayor D. H. MacDonald of White Rock who is Chairman of the 
GVRD Advisory Committee on the Livable Region Programme. 

Mr. Lash pointed out that the report was not intended to 

deal with implementation of the Programme at this time. It 

is not a plan but a process to get a general commitment to 
the basic strategies, i.e. 

a) Set residential growth targets for each part 
of the region. 

b) Promote a balance of jobs to population in 
each part of the region. 

c) Build regional town centres. 

d) Build an improved transit-oriented transporta- 
tion system. 

e) Protect and develop regional open spaces. 

When the public reaction has been received, the GVRD Board 
will send it to Municipal Councils for formal approval. 

For Vancouver the growth target is estimated to be a 
population of 489,500 which would allow for a target increase 
from 1976-1986 of 47,500. 


Continued on Page 2. 
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Clause No. 1 continued 


With respect to decentralization of jobs, if the current 
trend continues, Vancouver will get one out of every two 
new jobs in the area. To reduce the ratio so that Van- 
couver gets only one out of every five new jobs. Regional 
Town Centres have to be created. 

The Committee discussed downzoning but it was felt that 
while this is a means of discouraging development, (i.e. 
smaller amount of rentable space, provision of public 
amenities) because the developer would find it more pro- 
fitable to develop in a Regional Town Centre, more positive 
physical limitations would be required. In order to make 
decentralization work, L.R.T. would have to be available. 
Public investment is required, e.g. in New Westminster, 
the B.C. Development Corporation is acquiring land for the 
I.e. B.C. development with space available for others to 
develop around I.C.B.C. 

Mr. Lash stated that a suggested instrument for controlling 
the rate of growth would be a quota system. If persua- 
sion did not work to control growth, provisions in the 
Vancouver Charter or the Municipal Act could be utilized. 
A self-selection process by the municipalities through 
the quota system would determine which developments would 
be allowed and which would be disallowed. 

The City of Vancouver presently is the workplace for over 
half the population of the Region. Less than half the 
population of the Region lives in Vancouver and an in- 
creasing proportion will find homes in other municipalities. 
These suburban centres are mainly large shopping centres. 
To change this trend. Regional Town Centres will be created. 
It is envisaged they would contain a substantial portion of 
new office and other types of employment, major new cul- 
tural, entertainment and education facilities. 

Mr. Spaeth advised that the four locations for the town 
centres would be Burnaby, New Westminster, the Surrey 
area and the Coquitlam/Port Coquitlam/Port Moody area. 
The location in the last area is not known, but the Surrey 
area location will be in Whalley. The L.R.T. route to 
Whalley would probably be King George Highway to Newton on 
the B.C. Hydro right-of-way through L_ Cloverdale. It 
would by slung on the sub-structure of the Patullo Bridge. 

The Committee considered a report of the City Manager 
dated May 23rd, 1975 in which the Director of Planning 
outlines the projections of downtown employment to 1980 
and 1986 and in graph form illustrates the differences 
between the trends and targets of employment totals as 
presented in the G.V.R.D. report and those of the City. 
Also illustrated in graph form are figures relating total 
City of Vancouver population, labour force and employment 
estimates to the G.V.R.D. 's estimates. (The above infor- 
mation is on file in the City Clerk's office.) 


Continued on Page 3. 


JUL 2 8 1970 



Board of Administration, July 24, 1970 


(FINANCE - 4) 


Clause No. 3 (Cont'd.) 
Union Status 

Tenders were received from Sterling Laundry Ltd. (a union firm) 
and Custom Cleaners Ltd. (a non-union firm) . The Director of 
Personnel Services reviewed the scale of wages and fringe 
benefits paid by each of these firms and reports that the rates 
paid by Sterling Laundry Ltd. are 51% higher, on the low end 
of the scale, and 18% higher, on the top of the scale, than the 
rates paid by Custom Cleaners Ltd. 

Sanitation 

The Medical Health Officer reports that both premises comply 
with the requirements of the Health By-law. However, Sterling 
Laundry provided a higher level of sanitation throughout its 
plant . 

Price Comparisons 

The lowest cost can be obtained by accepting the low bid on 
each item. This would result in a split award with the 
following approximate costs - 


If the entire award is made to the union plant (Sterling Laundry) 
the cost will be approximately $16,400.00 which is $3,700.00 or 
29% higher than a split award. 

When Council has made the award, a contract (or contracts) 
satisfactory to the Corporation Counsel will be prepared and 
foirwarded to the Board of Administration for signature." 

Your Board submits the foregoing report for the consideration 
of Council. 

4 . Offer No. 6-170-20 for Binding 

The Purchasing Agent reports as follows :- 

"Offers for Bookbinding Service were opened by the Purchasing 
Agent on June 19, 1970. This report is submitted for Council 
consideration because union status is involved. 

Only two bids were received :- 

Bid No. 1 - Northwest Bindery Ltd. 

A non-union firm at a total estimated cost of approximately 
$890.00 per year, plus 5% Provincial S.S. Tax. 

The President of Northwest Bindery is unwilling to divulge 
current employee wage scales. 


Sterling Laundry Ltd. - 
Custom Cleaners Ltd. - 


$ 5,350. 
$ 7,350. 


Total 


$12,700. 
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Clause No. 1 continued 


Also considered were reports of the City Manager dated 
May 2 3rd, May 21st and May 27th, 1975 wherein the City 
Engineer, Director of Finance and Director of Social 
Planning expressed their concerns on the G.V.R.D.'s 
Livable Region Programme. (These reports are on file 
in the City Clerk's office.) 

Mr. W. H. Curtis, City Engineer, agreed with the decen- 
tralization principle as a means of alleviating 
transportation problems in Vancouver. The theory of 
people working near their residences may not work as 
people who live in Vancouver are likely to stay in 
Vancouver but work in a suburban area. The Regional 
Town Centres would have to be inter-connected by a non- 
car transportation system. Unless L.R.T. connections are 
provided so people do not use their cars, Vancouver will 
become a Los Angeles. 

Mr. Spaeth agreed but stated that an improved arterial 
road system between centres is needed, mainly for trans- 
shipment of goods. 

The Committee discussed the financial aspects of L.R.T. . 
No finances have been worked out in detail by the G.V.R.D. 
as it has to be decided what system will be chosen. If 
Regional Town Centres are connected by L.R.T. along 
routes with existing rights-of-way, it would be far less 
expensive. One of the major objectives of the G.V.R.D. 
is to minimize transportation costs. A possibility for 
the municipalities share might be a regional gas tax. 

Mr. Spaeth cautioned that without L.R.T. and Town Centres, 
there will be costs associated with pressure on housing in 
the City. The situation could exist as in Toronto before 
the subway system where every street would be used as an 
arterial; neighbourhoods would be less livable. 

Some of the Aldermen present felt no new taxes should be 
encouraged - - it was felt the Provincial Government had 
adequate revenues from gas taxes to pay a niajor portion 
of L.R.T.. 

Mr. H. Creighton, representing the Director of Finance, 
advised that they are concerned the G.V.R.D. has not 
examined linkages of supply and demand between industries 
and between firms within an industry to come to the con- 
clusion that new growth should locate outside Vancouver in 
Regional Town Centres. Other concerns are the concept of 
a quota system for Downtown office space, the idea of 
deciding which industries will be allowed in Vancouver and 
which will be advised to go elsewhere, and the fact that 
transportation proposals involve a large increase in 
financing and cost to the taxpayer. 


Continued on Page 4. 
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Clause No. 1 continued 


Mr. M. Egan, Director of Social Planning, pointed out 
that Vancouver's rate of growth is low and declining. 
The number of family-housing starts is low and 6 3% of 
all housing starts were publicly subsidized. Other 
municipalities in the Region are going to have to 
provide a greater share of social housing. 


The Committee 
RECOMMENDED 

THAT the basic concept and strategies in the 
Livable Region Plan be approved in principle, re- 
cognizing that transportation is an essential element 
and will require financial arrangements with the 
Province . 


FOR COUNCIL ACTION SEE PAGE(S) 
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SPECIAL MEETING OF THE 
STANDING COMMITTEE OF COUNCIL 
ON 

HOUSING AND ENVIRONMENT 


May 29, 1975 


A Special Meeting of the Standing Coininittee of Council on 
Housing and Environment was held on Thursday, May 29, 1975, at 
1:30 p.m. in the No. 1 Committee Room, Third Floor, City Hall. 


PRESENT: 


Alderman Harcourt, Chairman 


Alderman Bird 
Alderman Boyce 
Alderman Cowie 
Alderman Rankin 


CLERK: 


R. Demofsky 


RECOMMENDATIONS : 

1. Public Housing 

On November 28, 1974, the Standing Committee on Finance and 
Administration discussed the matter of a Skills Producing Industrial 
Complex for low income people and recommended, 

(a) That the Vancouver City Council request the Provincial 
Government Departments of Labour, Education and Human 
Resources to determine the training needs of the people 
represented by the Vancouver and District Public Housing 
Tenants Association, including determining who would take 
advantage of the training and what type of training would 
be required; 

(b) That the Department of Labour be asked whether or not they 
would be in favour of building, equipping and operating a 
detached facility as proposed by the Tenants' Association; 

(c) That, should the need be established by these Provincial 
Government departments. City Council favourably consider 
the granting of land for such a purpose. 

To date no reply has been received from the Provincial Government 
and therefore today's meeting was called to once again discuss this 
matter along with the following matters related to public housing. 

The Committee had before it correspondence between the City of 
Vancouver, B.C. Housing Management Commission, Vancouver and District 
Public Housing Tenants' Association and the Central Tenants' Executive 
Association of B.C. Public Housing (on file in the City Clerk's Office 

A. Rental Rate Policy 

Mr. R. W. Bailey of the B.C. Housing Management Commission advised 
that since the rent supplement program was introduced on January 1 
1975, it had been receiving a very satisfactory response. B.C.H.M 
has been interviewing tenants in B.C.H.M.C. managed buildings to 
explain this program. 

This new program which represents a complete change in philosophy, 
policy and procedures, with the overall intent being to: 

Develop a positive attitude toward B.C. rental housing. 

Make rental housing programs more attractive to all 
municipalities . 

Establish equitable rents among tenants having varying 
sources of income. 
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Provide for balanced communities at each B.C. Housing 
development. 

Encourage initiative by increasing exemptions and setting 
rents that relate to the market. 

Adjust rents to a realistic level. 

Generate revenues closer to costs. 

This program will affect present and future tenants living in 
B.C. Housing, and will include Federal-Provincial rental housing 
and Provincial rental housing. From now on we will house families 
with a wide range of incomes . 

The supplement program entitles 25% of the units in non-profit 
senior citizen housing projects to rental supplements. The 
Committee expressed that 25% was insufficient and pointed out that 
they had recently recommended that 75% of the units in non-profit 
and co-operative senior citizen housing projects receive this 
much needed supplement. Mr. Bailey agreed that an increased 
supplement was required and advised that Central Mortgage and 
Housing Corporation and the Provincial Government were presently 
holding discussions relating to this very matter. 

The Committee expressed that it would strongly oppose a larger 
percentage of units receiving a smaller supplement than the 
supplement presently existing. The only solution to the existing 
problem is the development of more housing. 

It is the Committee's opinion that in view of the extremely 

low vacancy rate, the philosophy and program of the B.C. Housing 

Management Commission is inadequate to solve the existing problem. 

Ms. M. Cochrane, Director of Community Services with B.C. Housing 
Management Commission pointed out that in senior citizen housing 
projects managed by B.C. Housing Management Commission preference 
was given to people most in need and the 25% figure referred to 
above did not apply. 

RECOMMENDED, 

THAT the Housing and Environment committee's request to 
increase the rental supplement to cover 75% of all units 
in non-profit and co-operative senior citizen housing 
projects be sent to the B.C. Housing Management Commission. 


B. Building Programs 

The Chairman pointed out that according to the latest B.C. Housing 
Management Commission housing statistics, an extremely high 
percentage of people in need of housing in the lower mainland 
wanted to live in Vancouver. 

Mr. Bailey up-dated these statistics for the Committee with the 
following : 

Senior Citizen Housing - 

(Section 4 and 43 of the National Housing Act) 

953 units under development in Vancouver. Approximately 840 
should be completed this year. These projects are being 
developed by either Dunhill or C.M.H.C. The Chairman advised 
that the above were Federal-Provincial projects, and that an 
additional 700 non-profit seniors' units would be also finished 
this year, resulting in a total of approximately 1500 senior 
citizen units to be completed this year. 
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Family Housing 

Mr. Bailey advised that no Federal-Provincial family housing 
projects were presently underway in the City of Vancouver. 
He realized that family rental housing was a high housing 
priority but advised that this type of housing depended upon 
developers responding to proposal calls to develop this type 
of housing. The Committee noted that Mr. Jeroff , the new 
Housing Director, would be actively involved in this matter. 


C. Skills Producing Industrial Complex 

The Finance and Administration Committee on November 28, 1974, 
when discussing this matter recommended as outlined in the 
beginning of this report. To date nothing has happened. Mr. D. 
Purdy of the Social Planning Department advised that the Departmen 
of Labour held the opinion that its present facilities were under- 
utilized and that such a Skills Producing Complex program would 
be in competition to existing programs. The Committee expressed 
that in several cases due to the stringent entrance requirements 
the people most needing such a facility were not allowed to 
participate. Mr. Purdy further advised that the Departments of 
Labour and Manpower were to meet to discuss lowering the above not 
entrance requirements, qualifications, etc., however this meeting 
never occurred. 

Alderman Rankin advised that the Community Services Committee 
would accept the responsibility of setting up such a meeting and 
following this matter through. 


D. Grants to Tenant Organizations 

The Chairman advised that the City of Vancouver had granted the 
Vancouver and District Public Housing Tenants Association 
$24,058 for salary and support costs for one community worker and 
one staff. It was also noted that the Resources Board had approve 
funds in the amount of $8,100 for one staff for the Vancouver 
and District Public Housing Tenants Association. 


E. Landlord and Tenant Act 

Mr. Purdy of the Social Planning Department advised that tenants 
on fixed incomes in hotels and lodging houses were experiencing 
financial problems due to exorbitant rent increases because these 
buildings do not fall under the regulations of the Landlord and 
Tenant Act. 

RECOMMENDED, 

THAT Council urge the Attorney-General to amend the 
Landlord and Tenant Act in the present session of the 
legislature to include all hotels and lodging houses 
where people rent on a weekly, bi-weekly, monthly, etc. , 
basis retroactive to January 1, 1975. 


The meeting adjourned at approximately 2:53 p.m. 


* * * * * 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


May 29, 1975 


A meeting of the Standing Committee of Council on Finance and 
Administration was held in the No. 2 Committee Room, third floor. City 
Hall, on Thursday, May 29, 1975 at 1.30 p.m. 


PRESENT ; Alderman Volrich, Chairman 

Aldermen Bowers, Marzari, and Sweeney. 

ABSENT ; Alderman Kennedy 

COMMITTEE 

CLERK; Grace Barden 


RECOMMENDATION 

1. Archives Photographic Centre - Special Committee ; 

On December 17, 1974, City Council passed the following 
motion ; 

"THAT the Mayor be requested to appoint a small 
committee including the City Manager in an endeavour 
to establish and maintain an Archives Photographic 
Centre with the cooperation of the Museums and 
the Library." 

The Committee had for consideration a report dated May 20, 1975 
from the Special Committee comprised of Alderman Cowie and the City 
Manager. The special committee met on May 7, 1975 with representatives 
of the Museums and Library Boards and the City Archives to review 
their photographic services. 

The following is the Special Committee report and recommendation; 

"The Museums are presently using the photographic laboratory 
space in the Archives Building and their technician is involved 
in photographic development and display work for them. They do 
not wish to retain any archival collection material and have a co- 
operative arrangement in this regard with the Archives but they 
do wish to retain their present use of the laboratory facilities 
and do not wish any change in the present arrangement. 

In respect of the Library, there is a photographic history 
section developed. They have staff engaged in some photo- 
graphic development work, in the preparation of prints through 
the services of an outside contractor, and in the management 
of a well-developed photographic collection. They too do 
not wish any changes made in the present arrangement. 

When the Archives Building was constructed, laboratory space 
was built to be used on a shared basis with the Museums. The 
development of laboratory facilities for the Archives did not 
proceed pending a decision on the matter of a co-operative 
staffing arrangement with the Museums and later expanded to 
include consideration with the Library Board. Also contingent 
upon this decision, was the matter of the development of the 
Archives' photographic collection and therefore, very little 
has been done co effectively organize any of this collected 
material. 
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Clause No. 1 continued . 

In view of the position taken by the Museums and Library 
Boards, and that their particular services appear to be 
operating satisfactorily, your Committee is of the view 
no further action should be taken at this time in an 
endeavour to establish and maintain a Central Photographic 
Service at the Archives. 

It is therefore RECOMMENDED 

THAT no further action should be taken in this regard 
for the time being." 

Following discussion, your Finance Committee 

RECOMMENDED 

THAT the recommendation of the Special Committee that no further 
action should be taken in this regard for the time being be approved. 


2. Mayor's Salary . 

The Committee had for consideration a memorandum from the 
Chairman, Aid. Volrich, recommending that the Mayor's salary be 
increased by 12% for 1975, effective from January 1, 1975. The report 
noted that the Mayor's salary is presently $26,400 per annum and the 
recommended increase is lower than the prevailing rates of settlement 
in the economy, and in line with "restraint" guidelines which have been 
recommended by the Federal Minister of Finance . 

The Committee requested a report giving a comparison of salaries for 
Mayors in other cities of similar size such as Seattle etc. 

Following further discussion it was, 
RECOMMENDED 

THAT the matter of an increase in the Mayor's salary for 1975 
be deferred until senior executive salary increases for 1975 are 
settled. 


3. Property Endowment Fund . 

The Committee had for consideration a memorandum dated May 13, 1975 
from Mayor Phillips outlining proposed objectives, revenue policy and 
structure for the Property Endowment Fund as follows: 

"Council has approved in principle the creation of a 
Property Endowment Fund. The City owns a great deal of 
property which is not needed for civic purposes - much 
of which was acquired in tax sales in the 1930' s. The 
total value of this city-owned property is presently 
estimated to exceed $50 million. 

Since January 1, 1973, the proceeds from any sales of these 
lands have been put aside in a special fund earmarked for the 
purchase of other properties. This fund now amounts to 
$1,800,000 after setting aside $2 million for False Creek 
interim financing and $900,000 for the Heather Marina. 

It was agreed by Council that the Property Endowment Fund 
should be regarded as a legacy or an endowment which belongs to 
all the taxpayers and should be managed for the benefit of 
future generations. It was also agreed that there should be a 
separate Housing Fund. 
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Clause No. 3 Continued. 


At present many of these properties that we hold are held 
without the guidelines of any overall policy. I therefore 
feel that it is necessary to set up an appropriate structure 
to manage the Endowment Fund under guidelines approved by 
Council. 


I would therefore like to propose the following: 

1. Ob j ectives 

The objectives of the Property Endowment Fund are: 

a) To maintain or increase the City's ownership of 
strategic land in the City of Vancouver; 

b) To support the City's planning and development 
objectives ; 

c) To produce a reasonable return on the City's 
investment in properties consistent with the 
City's planning and development objectives. 

2. Revenue Policy 

a) All interest on short-term investment should be 
left in the Fund; 

b) An amount equal to the present net rents being 
received by the City should be included in the 
revenue budget. The Fund should work toward a 
policy of retaining 50% of that rent in the Fund 
and allocating 50% of net rents to the revenue 
budget; 

c) All lump sum lease prepayments to stay in the Fund. 


3. Structure 


A five-person Board should be created to manage the 
Fund - reporting regularly to Council. The Board should 
be made up of the Mayor, two other Members of Council, 
(Chairman of Finance & Planning Committees) , the City 
Manager and the Director of Finance. 

A senior staff member should be appointed Manager of 
the Property Endowment Fund and be responsible for all 
purchases, sales, redevelopment plans, etc. The Manager 
should sit in with the Board at all meetings. Other 
departments would naturally be called upon to provide 
advice to the Board in guiding future decisions." 

The Committee agreed that priorities and guidelines should be 
established to control and safeguard the Fund. It was felt that the 
Board should appoint a manager of the Property Endowment Fund from 
amongst the five person board and that the Board should report to 
Council through the Finance Committee. 


Following further discussion it was , 
RECOMMENDED 


a) THAT all interest on short-term investment should be left 
in the Fund from January 1, 1975; 
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Clause No. 3 Continued . 

b) THAT an amount equal to the present net rents being 
received by the City should be included in the revenue 
budget. The Fund should work toward a policy of retaining 
50% of that rent in the Fund and allocating 50% of net rents 
to the revenue budget; 

c) THAT all lump sum lease prepayments to stay in the Fund. 


4 . 1975 Supplementary Capital Programme . 

The Committee had for consideration a Manager's Report dated May 
2, 1975 (copy circulated). 

The Committee centered discussion on the Park Board submission 
outlined in a letter from the Park Board dated April 8, 1975 attached t( 
the Manager's Report. It was noted that there is an over 
expenditure on capital projects of $25,250 for renovations to Kerrisdal( 
Arena and $44,000 that the School Board has advised is the Park Board's 
share of rising costs for installation of a replacement play field at 
the West End Community Centre. Funds to cover these two expenditures 
will have to be allocated this year. Further details on these two item 
are outlined in the Park Board letter. 

Following further discussion it was, 

RECOMMENDED 

a) THAT further consideration of the Park Board submission be 
deferred until funds available in this fiscal year are 
determined; 

b) THAT $4,452,420 be allocated for projects detailed under 
Section A and that $878,030 be allocated for projects under 
Section B of the Manager's Report for a total 1975 Supplementary 
Capital Programme of $5,330,450 which allocates all available 
funds, subject to consideration of the following item: 

c) THAT $1,566,667 presently appropriated from revenue surplus 
for temporary financing for the acquisition of the Orpheum 
be considered as permanent financing. 


CONSIDERATION 

5. B. C. and Yukon Chamber of Mines . 

The Committee had for consideration a letter dated May 2, 1975 from 
the B.C. and Yukon Chamber of Mines requesting a grant of $6,000 for 1975 
to assist the Chamber in providing public services (copy circulated) . 
Chamber services to the public include: job placement assistance, 
public mining library and mineral display, prospecting and mining schoo 
geology hikes at Camp Capilano, etc. 

Mr. R. F. Sheldon, President, and Mr. F. G. Higgs , Manager of the 
Chamber advised that the Chamber had received grants from the City of 
Vancouver for 30 years. The last grant received by the Chamber in the 
amount of $3,000 was in 1970. The City discontinued these grants 
because of rising costs to the tax payers. 
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Clause No. 5 Continued . 

The Committee felt that the Chamber performs many worthwhile 
public services and some of these services have a particular relation- 
ship to the City of Vancouver. 

The following motion was put and resulted in a tie vote and is therefor 
submitted to Council for CONSIDERATION: 

"THAT the City Council approve a grant of $2000 to 
to the B.C. and Yukon Chamber of Mines to assist with 
the provision of public services." 

INFORMATION . 

6 . B.C. Registered Music Teachers' Association . 

The Committee had for consideration a letter dated May 21, 1975 
from the B.C. Registered Music Teachers' Association requesting a grant 
to the Association to enable teachers to award scholarships to 
deserving students. 

Following discussion it was , 
RESOLVED 

THAT the letter be received and the Association be advised 
that the Committee does not feel it can consider recommending 
approval of a grant, however, if the Association should wish to 
pursue this matter, it should do so at the Council level. 


The Meeting adjourned at approximately 3.30 p.m. 
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Bid No. 2 - Fryers Bookbinding Ltd. 

A union shop, at a total estimated cost of approximately 
$979.00 per year, plus 5% Provincial S.S. Tax. 

PRICE COMPARISON 

Bid No. 1 - $890.00 - Non-union firm. 
Bid No. 2 - $979.00 - Union Shop. 

The bid from the Union Shop is $89.00 or 10% higher than the 
bid from the non-union shop." 

Your Board submits the foregoing report for the considera- 
tion of Council. 


5. Grant: Society for Pollution 
and Environmental Control 

The Society for Pollution and Environmental Control, by 
letter addressed to Alderman Adams as Chairman of the Finance Committee, 
requests a grant of $2,500 which the Society states is approximately 
the value of one year's rental of the premises occupied by the Society 
at 44 West 5th Avenue. Attached to the letter was a summary of the 
first year's operation plus financial statements for the Society for 
the year ending March 31, 1970, a copy of the Society's Constitution 
and By-laws plus literature covering a public information poll on 
pollution and a copy of the publication of the Society "Introspect". 
Copies of the letter, summary of the first year of operation and the 
financial statements are circulated for the information of Members of 
Council, and the balance of the material is on file with the City 
Clerk for inspection. 

The Society requests that it be heard as a delegation in 
support of its application. 

Your Board notes that the Air Pollution Control Society 
received grants of $2,000 per year for the years 1955/55 and '57. In 
1958, they applied for an increased grant and the Standing Committee 
on Finance recommended "no action be taken" and Council adopted that 
recommendation . 

In 1959, the Air Pollution Control Society applied for an 
unspecified amount, but again, "no action was taken". 

The Society for Pollution and Environmental Control requested 
a grant in the amount of $1,000 for research purposes in 1959. Council, 
at its meeting held December 2, 1959, considered the request and a 
motion to approve was lost. 

Your Board submits the foregoing for the consideration of 

Council . 


DELEGATION REQUEST - SOCIETY FOR POLLUTION AND ENVIRONMENTAL CONTROL 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 



May 29, 1975 


A meeting of the Standing Committee of Co\incil on Commxinity 
Services was held in the Council Chamber, third floor. City Hall 
on Thursday, May 29, 1975 at approximately 3:30 p.m. 


PRESENT: 


Alderman Rankin, Chairman 
Alderman Boyce 


Alderman Marzari 
Alderman Sweeney 
Alderman Volrich 


COMMITTEE 
CLERK: 


H. Dickson 


RECOMMENDATIONS 


1. Neighbourhood Pub Application - 
36gl West 4th Avenue 


Vancouver City Council on March iS, 1975 approved the following 
recommendations of the Community Services Committee: 

••I. THAT the application of Mr. John Keith-King and Mr. S. 

P. Grauer for a neighbourhood pub at 36Sl West 4th Avenue 
be approved in principle subject to: 

(a) The City conducting a referendum of the residents 
and merchants in a four-block radius surrounding 
36SI West 4th Avenue, the cost of such referendum 
to be borne by the applicants; 

(b) That adequate lighting be established in the 
parking area; 

(c) That the applicant comply with all applicable 
City legislation; 

(d) That there be no relaxation of Council's guidelines 
on neighbourhood pubs, particiilarly that the maximum 
capacity both seated and standing, be 100 persons and 
that parking be provided in the ratio of one parking 
spot for each 200 square feet of public area in the 
pub. 

II. THAT copies of Council's guidelines on neighbourhood pubs 
be circulated to the Director of Permits and Licenses and 
the Director of Planning with the instruction that all 
members of staff, including those in satellite offices, be 
advised of these guidelines." 

Recommendation (b) (above) will be a condition for the issuance 
of the required development permit. 

The Committee had before it for consideration a report from the 
City Clerk dated May 23, 1975 on the results of the petition plebiscite 
conducted in a four-block walking distance of the proposed pub loc ation . 

The report stated: 


"As in previous plebiscites a separate Voter's List of all 
residents was compiled and ballots mailed to 1902 persons on the list.. 
The usual information sheet giving details of the pub operation 
was also distributed. 
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The following is the result of this petition plebiscite : 

YES 934 (67.4%) 

NO 451 (32.6%) 

REJECTED 18 


TOTAL : 1403 (73.76%) 


The plebiscite, therefore, carried .as it received more than 
60% majority in favour, as laid down by Council resolution of 
February 25, 1975. 

As in previous plebiscites of this kind, each voter was 
invited to record his or her name and address with their ballot, and, 
as a result a map has been prepared to interpret the vote within the 
four-block walking distance area. This map is available to the 
Committee in this office. Any person, however, who did not wish to 
be identified was given the opportunity of voting without stating 
their names etc. The number of persons in this category is 13. 

The cost of the plebiscite, which is to be borne by the 
applicant, is not known at this time." 

Following discussion it was 
RECOMMENDED 

THAT Council approve the application of Mr. J. Keith-King 
and Mr, S, P. Grauer to operate a neighbourhood pub at 
36SI West 4th Avenue subject to the applicant complying 
with all applicable City legislation. 


2. Lodging House at Diamond Head 

The Committee had before it for consideration a letter dated 
May 22, 1975 (circ;ilated) from Mrs. Gisella Behm seeking support 
from the City in her efforts to have the existing lodging house at 
Diamond Head reopened. 

Mrs. Behm suggested the City write to the Provincial Minister 
of Recreation and Conservation urging that the lodge be reopened. 

Following discussion it was 

RECOMMENDED 

THAT Council endorse in principle the concept of reopening the 
lodging house at Diamond Head and that a letter to this effect 
be sent to the Provincial Minister of Recreation and Conservation. 


3 . Youth Problems and Programs in the City 

Vancouver City Council at its meeting of April S, 1975 passed 
the following motion: 

"THAT the Social Planning Department be instructed to organize 
a meeting of the Standing Committee of Council on Community 
Services with the School Board, Park Board, Police Department 
and youth agencies on youth problems and the funding of youth 
programs throughout the City." 
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Also on April 1975 City Council, when considering reconmenda- 
tions from the Community Services Committee pertaining to a grant to 
the Cedar Cottage-Kensington Youth Emplojmient Program, passed the 
following motion: 

"6. THAT the School Board be asked to reply to the Community 
Services Committee on the feasibility of: 

(a) developing a central information system to provide 
an accurate and complete account of the number of 
non-attenders and drop-outs from City schools. 

(b) authorizing, in conjxinction with the City and the 
Vancouver Resources Board, a study of non-attenders 
and drop-outs from City schools, by an independent 
organization, in order to determine the expressed 
causes of withdrawal." 


The Committee had before it for consideration a memo dated 
April 29, 1975 (circulated) from Alderman Darlene Marzari, Vice- 
Chairman of the Committee, to Alderman Harry Rankin, Chairman. 

Also before the Committee for consideration was a letter dated 
May 20, 1975 (circulated) from the Head of Evaluation and Research 
of the Vancouver School Board. This letter was in response to Council 't 
approval on April S, 1975 of the recommendation of the Committee re- 
garding drop-outs from City schools. 

The following persons were present and participated in the 
Committee's deliberations on youth problems and programs: Ms. Chris 
Swanson, Vancouver Municipal Police Board; Mr. Bob Burrows, B.C. Police 
Commission; Ms. Betty-Anne Fenwick, Vancouver Public Library Board; 
Commissioner May Brown, Chairman of the Park Board; Mr. Roger Smith, 
Vancouver School Board; School Trustee Katharine Mirhady; Mr. David 
Arnold, Vancouver Resources Board - Youth Programmes; Mr. Brian Collins, 
Vancouver Resources Board - Comm\inity Grants; Ms. Anne Hildebrandt, 
Vancouver Family Court; Mrs. Gisella Behm, Vancouver Kindegarten 
Teacher; Mr. Greg Basham, Police and Community Services Project; 
Supt. T. Herdman, Vancouver Police Department; Ms. Renata Shearer, 
Social Planning Department; Mr. Doug Purdy, Social Planning Department; 
Cpl M. Windle, Vancouver Police Department; Mr. Jim Karpoff, Vancouver 
Resources Board; Commissioner Andy Livingstone, Park Board} Mr. Pat 
O'Rourke, Cedar Cottage-Kensington Youth Services; Constable Tony Mears, 

City Centre Youth Resources , and Mr. Doug McConney, United Ckaaantinity 
Services. 

Alderman Harry Rankin, Chairman of the Committee, explained that 
at present there is no group or organization to co-ordinate the niomerous 
programs designed for the City's yo\ing people. Without such co- 
ordination there resiilts a duplication and overlapping of programs. 

It was explained that the Committee, as a first step toward improv- 
ing youth services, would like to see an inventory compiled of all youth 
programs in the City. Those present at today's meeting were asked to 
designate a person from each of their organizations to assist in the 
preparation of this inventory over the next six weeks. 

There was general agreement among those present that such an 
inventory would be valuable but may be difficult to compile. 

It was pointed out there are programs aimed at all yoimg persons 
and there are programs designed to meet special needs of the City's 
youth. There are also preventitive programs and treatment programs. 

There was also general agreement that the Secretary of State 
Department of the Federal Government shouild be included in the prepara- 
tion of the inventory so that it could be determined what type of youth 
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programs the Federal Government will be involved in. Special pro- 
gramming offered by Canada Manpower should also be included in the 
inventory. Organizations usually don't know what programs are planned 
by other agencies, thus duplication of efforts can result. 

It was noted the Attorney-General's Department is becoming in- 
volved in youth services programs through local Police Departments. 

It was suggested the inventory of programs should include the 
costs of the program and each program shoiild be assessed by the City 
Social Planning Department. 

The Chairman of the Committee summarized the following main 
points regarding the inventory which were brought out during the dis- 
cussion: 

- there should be an inventory compiled and an evaluation done 
on the programs by the Social Planning Department and each 
organization should name a staff person to compile his orga- 
nization's programs; 

- programs shoiild be clearly identified; 

- are the programs acceptable or of use to the persons they are 
designed for? 

- there are two types of programs - special and general; 

- the inventory should include Federal programs and funding; 

Canada Manpower should be contacted and it shoiild be 
ascertained what Manpower programs are being offered 
for youth; 

- information on all programs should be made readily available; 

- what sxms of money are being spent by which organizations 
for what kinds of youth programs; 

Social Planning shoiild attempt to report back to the 
Committee with the inventory and evaluation in six weeks; 


It was suggested that the preparation of such an inventory should 
be approved by City Council, and following discussion it was ' 

RECOMMENDED 

THAT the City Social Planning Department co-ordinate the 
preparation of an inventory of all existing youth services 
in the City, the nature of such youth services, their costs, 
the n-umber of staff involved in each program and the source 
and amount of funding of each program; 

FURTHER THAT the Social Planning Department prepare a 
general review of these programs. 


The meeting adjourned at approximately 4:55 p.m. 

FOR COUfJCIL ACTION SEE PA6E(S)..d2^ 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING & DEVELOPMENT 


MAY 29, 1975 


A meeting of the Standing Committee of Council on Planning and 
Development was held on Thursday, May 29, 197 5 in the No. 1 
Committee Room, Third Floor, City Hall, at approximately 3:40 P.M. 


PRESENT: Alderman Bowers, Chairman 
Mayor Phillips 
Alderman Bird 
Alderman Cowie 
Alderman Harcourt 
Alderman Kennedy 

COMMITTEE CLERK: M. L. Cross 


RECOMMENDATION 


1. Downtown Transportation Plan 

The Committee considered a report of the City Manager dated 
May 22nd, 1975, wherein the City Engineer outlines various alterna- 
tives for handling bypass traffic and other alternatives for 
reducing congestion in the downtown and reports on pedestrian 
amenity and traffic streets in the downtown. 

The City Engineer summarizes the report as follows: 


" The basic thrust of the street plans discussed In the following report 
l8 to achieve specific traffic de-emphasls, and doimgradlng of streets 
that have well defined and recognized pedestrian character. These areas 
are Gastown, Chinatown (including the Carrall Street link), Robson shopping 
area and Hastings Street through the neck area. Only limited pedestrlanlza- 
tlon of the core has been proposed In the schemes, but the re-development 
concept for the street system has attempted to provide a good 'core perimeter' 
system to Induce traffic to avoid core streets as much as possible and to 
provide a route for bypass traffic In an attempt to have that traffic avoid 
the main part of downtown. 

For the core streets In particular. It Is suggested that additional 
Improved pedestrian environment and amenity be provided on private property 
as redevelopment takes place. These improvements would take the form of widened 
sidewalks, plazas, etc. and a very pedestrian-oriented land use In ground floor 
facilities." 


Mr. W. H. Curtis, City Engineer, with the aid of diagrams 
(copy circulated) presented a report reference to the Committee 
on the three traffic bypass schemes. The general principle for 
bypassing is to remove the trips through the Downtown Core that 
are destined outside the Core. In the A.M. peak hour, 40% of the 
traffic entering the downtown peninsula from the North Shore has 
an off-peninsula destination as does 50% of the traffic originat- 
ing in the West End. 
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Elements common to the three schemes, as contained in 
the report, are as follows: 


Cordova Extension 

The extension of Cordova to Thurlow and beyond to Bute has been *pn the 
books' for many years. It provides several major traffic advantages, particular 
since the closure of Robson for the Provincial Buildings. This extension pro- 
vides some east-west capacity which will allow a general shift north of west- 
bound volumes to ease the existing westbound congestion. As a perimeter 
route, it provides good capacity for a limited amount of street space. It 
provides a good exit route from the Gastown area, which permits traffic to 
bypass the congested core. If the Waterfront Road is tied into Cordova at 
Richards, the extension takes on an enhanced bypass character, as well as 
becoming a more significant distributor. Traffic from the Hastings/Powell 
area will be able to move, with minimum conflict with downtown activities, to 
destinations on the western side of the core. This extension will also provide 
a very desirable route for transit vehicles and other traffic approaching the 
new Provincial terminal. This facility should be developed to provide four 
lanes . 

North Bypass 

This roadway provides the ability to downgrade Hastings Street and re- 
duce the present A.M. peak hour function of Water Street. Preliminary checks 
on a possible geometric design of this roadway Indicate it can be achieved, 
although there will, of course, be conflict with existing railway uses. 

Water Street and Hastings Street, at this time, carry about 30,000 
vehicles per day. To replace these volumes, a four lane facility is required, 
at 42 ft. width. In view of the increasing bus and pedestrian volumes on 
Hastings, loss of capacity for vehicle traffic will become increasingly 
significant, and this facility will be required before any environment improve- 
ment?, can be achieved. 

The Waterfront Road would bypas.s the congested neck area, allo>7lng trips 
destined beyond It future access at least approaching that provided now. The 
Committee and Council have already approved this roadway in principle, but 
no steps have yet been taken at the staff level to resolve the conflicts 
between this roadway plan and the concerns of Marathon, the National Harbours 
Board, and the Waterfront plan. It would be appropriate for the Committee to 
instruct the City Engineer, In consultation with other Departments and Boards, 
to develop a roadway alignment which best meets conflicting objectives in this 
area. 

Chinatown Pedestrian Area and Columbia/Quebec Connections 

The present street layout in the Chinatown area, makes fairly intensive 
use of Pender Street and the Pender-Keef er Diversion essential. It would be 
desirable to reduce the Intensity of vehicle use in this area to enhance it. 
This can only be done if the Columbia/Quebec connector is tied Into the 
Intersection of Abbott and Pender, and into Taylor Street and on to Smithe. 
Providing the opportunity for traffic to split in this manner will help re- 
duce the number and length of car trips through the downtown, as well as 
pearly eliminating it In Chinatown and permitting major changes in the function 
of Pender Street. 

The Province has included these connections in its Lake scheme and has 
proposed to provide the land and construction costs if it goes ahead. In 
this event, the only concerns will be the widths and precise locations of 
the streets. However, it should be possible to develop this roadway even if 
the Lake proposal does not go ahead. Some redevelopment is being planned 
for that area, and road access will of course be required. 

Further to Council's resolution approving such a roadway in principle, 
the Engineering Department should be instructed to begin discussions with 
B.C. Hydro with a view to establishing the roadway corridor if the Lake 
proposal does not proceed. 
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Extension of Melville 

• The extension of Melville by two blocks to connect Into Pender Street 
should ease congestion In Its Immediate area. This development would also 
allow Thurlow to revert to one-way operation and Improve access to the 
developing office area. 

Develop Albernl to Replace Robson VTest of Bute 

At present, Robson west of Bute serves both a 'North Shore" function 
and a West End/local access function. The North Shore function will have to 
continue on some basis. It would be practical to develop Albernl as a four- 
lane street to take over this function. Albernl does not have the same type 
of development as Robson and is better suited to more intensive use by traffic. 
Robson would function almost exclusively for West End traffic, at a sub- 
stantially reduced volume. Reduced traffic volumes will improve operating 
conditions for transit on Robson serving the West End. 


The report describes the three schemes as follows: 


SCHEME 1 - Figure 3 - Minimum cost 

- Minimum pedestrlanizatlon 


In this scheme, Robson and'Smlthe are left as a partial couplet, and 
Nelson is given more priority, while remaining a four-lane two-way street, 
to serve the needs of Marathon's False Creek development and the West End 
Traffic inbound on the Camble Bridge will have to divert north and 
south from Robson if they wish to reach a destination west of Howe. 

Traffic which now uses Robson to go west out of the downtown 
will either use Nelson (if they are headed for the West End), 
or Georgia and Dunsmuir. (These streets should be relieved 
slightly by the Cordova and Melville extensions). The reten- 
tion of Smithe Eastbound retains a significant 'bypassing' 
capability for traffic from the developing office area west 
of Burrard and from the North Shore. The Increased use of 
Albernl will permit downgrading of Robson from Denman to the 
Bute area. The downgrading of Hastings hinges, of course, on 
the availability of the waterfront road. 

This proposal does not recoup the capacity lost on Robson, of about 
19,000 vehicles per day. This volume is only serviced by forcing vehicles 
north, through the downtown, contrary to the objective of fewer cars downtown. 
There will also most certainly be some extra use of Nelson for through trips. 
We did consider a two-way Smithe Street four lanes wide as an alternative to 
this scheme, and found it had lower capacity for vehicles and less flexibility 
for turns, as well as requiring either widening and two-way treatment on 
Thurlow, or penetration of the West End by through vehicles on Haro. Accord- 
ingly, we prefer the scheme shown to a two-way four-lane Smithe alternative, 
although we do not recommend either scheme because of limited capacity and 
the inability to meet most of the objectives in the central and western parts 
of dowtjtown. 
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SCHEME 2 - Figure 4 - Smithe/Nelson Couplet 
-Low cost 

- Better Pedestrlanlzatlon 


Scheme 2 retains the same basic layout as scheme 1, but uses a Smlthe/ 
Nelson couplet from Thurlow to Camble to maintain good capacity around the 
south side of the City. In order to avoid traffic penetrating Into the West 
End, the Smlthe flow has not been extended west to Bute to set up a Bute- 
Thurlow couplet, although this would be desirable from a traffic viewpoint. 
This movement would also Increase the 'traffic' barrier between the West End 
and the developing Robson shopping area. However, the lack of a complementary 
street to Thurlow will Increase northbound Volumes on Burrard, and substantially 
dovmgrade the level of service provided to northbound trips. 

The east end of the Smithe/Nelson couplet does present some disadvantages 
for the Marathon development, although this proposal is consistent with the 
agreement with Marathon and Council resolutions on this subject. Connections 
to the Marathon development and the proposed road from the Columbia/Quebec 
will require careful design to provide for the various traffic flows Involved, 
with minimum Impact on the development, while retaining good pedestrian 
routings. 

The primary conflict with Marathon has been resolved by using Smlthe 
east of Camble as a two-way street and connecting Smlthe to Nelson west 
of Marathon property. Property acquisition will probably be required to 
provide a good connection and sufficient width on Smlthe. 

A widened six-lane two-way Smlthe throughout was considered, and would 
provide roughly equivalent capacity. Nelson could retain Its two-way character 
and serve as a local route to Marathon and the West End. However, flexibility 
for turn movements and circulation would be poor, and the cost of property 
acquisition would be excessive. 

If the Committee wishes scheme 2 to be pursued, the City Engineer 
should be Instructed to consult with Marathon about the connections on 
Marathon property, and also to establish the most appropriate route for an 
easterly connection between Nelson and Smlthe. 


SCHEME 3 - FlRure 5 - Moderate cost 

- Maximum pedestrlanlzatlon 
West End conflict resolved 


Scheme 3 extends scheme 2 to Improve both the traffic situation and 
the environmental situation in the area from Nelson to Robson, Bute to 
Thurlow. The present situation and schemes 1 and 2 do not reduce the barrier 
created by traffic flows between the West End and the Robson entrance to 
downtown. This scheme extends the Smithe/Nelson couplet into the West End to 
connect with a Bute/Thurlow couplet. However, to resolve the conflict with 
the West End, this connection could be made using short tunnel sections, with 
special provision to hide the entrances and exits. Replanned construction 
in Nelson Park can be used to cover that entrance, and buildings over the 
exits and entrance should be possible, at least at some locations. The 
purpose of this scheme is to provide an environmentally pleasing connection 
between the West End and Downtown via the Robson Shopping area, while pro- 
viding a good traffic system. It, in effect, bypasses the core in couplet and 
the Robson and West End in tunnel. We have attempted to minimize use of any 
non-City property, and this does create some geometric problems which will 
affect the capacity of the tunnels. The 'ring' is reasonably good from the 
waterfront right around to Chinatown, leaving a gap only across the neck. 
Considerable base hour bypass traffic could be accommodated on this system, 
maximizing the reduction of traffic in the core and also permitting maximum 
pedestrlanlzatlon. 

The estimated cost of such a system is in the order of $5-9,000,000 
for tunnels, plus other costs as in scheme 2. If the Committee wishes to . 
pursue such a scheme, the City Engineer should be instructed to discuss with 
Park Board staff the means of incorporating the tunnel under Nelson park, 
and begin detailed engineering studies into the alignment and construction 
of the tunnels. 
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For a much larger expenditure in the order of $30 to $50 million, we 
could extend this scheme to achieve a more efficient southerly, bsrpass' route, 
for both North Shore oriented bypass traffic, for traffic entering downtown 
from the east side destined to the west side of the core, as well as traffic 
from the south destined to the northwest corner of the business district. 

■ Other components of such a scheme would be the same as described in 
the previous schemes. However, because of the complexity and magnitude of 
such a proposal and the time limitations, it has not been possible to 
adequately analyze its operational components, and any scheme proposed would 
be only conceptual in nature. 

A more extensive bypass scheme could, in the long term, if developed 
sufficiently, provide a most positive means of dealing with bypass traffic 
and of limiting traffic in the core area, thus leading to a substantial re- 
duction in vehicular volumes on core streets. Such a program, combined with 
the adequate transportation capacity provided by the L.R.T. system, could 
then allow more pavement reductions in the core area (subject to alternative 
provisions of sufficient short term parking to meet the needs in the various 
areas of the core). 

The cost of such a program, however, seems likely to preclude it. 
Further analysis of it is not planned unless the Comnittee directs other- 
wise. 


Mr. A. Malczewska of the Downtown Study Team advised that, 
as stated in the report, the Planning Department had not reviewed 
the proposals in detail but there seemed to be only minor dif- 
ferences between the Engineer's proposals and those put forward 
by the Downtown Study Team. 

In answer to a question, the City Engineer advised that if 
it was found desirable to have no traffic on Robson between 
Hornby and Howe, alternative routes, i.e. Nelson Street, could be 
utilized. 

With the exception of the Waterfront Road (North Bypass), 
the Committee were in agreement with the elements common to each 
scheme, i.e. 

Cordova Extension 

completion of Columbia-Quebec connector 
to 2nd Avenue and to Abbott and Smithe 
Streets 

extension of Melville Street to connect 
into Pender Street 

development of Alberni Street to replace 
Robson west of Bute 

They also favoured utilizing a Smithe-Nelson Couplet from 
Thurlow to Cambie Street (Schemes 2 and 3). 

The Committee 

RECOMMENDED 

A. THAT the City Engineer and the Director of Planning 
review the variations of Schemes 2 and 3 with parti- 
cular reference to the desirability of having a North 
Bypass (Waterfront Road) and report back to the 
Committee in three weeks. 
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B. THAT since Council has approved the North Bypass 
(Waterfront Road) in principle, the City Engineer 
be instructed to meet with the agencies involved 
to determine the road alignment which best meets 
conflicting objectives in this area. 


C. THAT City Officials meet with officials of B.C. 
Hydro and CP. Rail to develop an alternative 
right-of-way for the connection between the Columbia/ 
Quebec and Abbott and Smithe Streets, in the event 
that the Provincial Government's Lake proposal for 
the east end of False Creek does not proceed. 


D. THAT the City Engineer be instructed to review for 
report to Council the needs for short term parking 
in the downtown, with a view to the City initiating 
construction of DPC facilities specifically for this 
purpose . 


E. THAT the City Engineer be instructed to make further 
contacts with the Bureau of Transit to accelerate 
the provision of both a perimeter rail circulation 
system and a bus circulation route in the downtown. 


2 . Local Area Planning 

The Committee considered a report of the City Manager dated 
21st May 1975, wherein the Director of Planning advises of the 
status of on-going local area planning programmes and makes recom- 
mendations concerning continuation into 1975. The report recommends 
establishing a local area planning programme in Grandview-Woodland 
with the Planner II from the Kitsilano area planning programme 
being re-assigned to the Grandview-Woodland programme. This would 
present problems in Kitsilano and the report suggests 

a) Have the senior area planner closely cominltt'ed to the Kitsilano program 
until its completion. 

b) Designate an "in-house" Planner I to work full time on the Kitsilano 
area program. 

c) Recognize the Kitsilano Planning Assistant III as having more 
responsibilities in managing the local site office and dealing with 
the NIP and planning issues. The Director of Personnel Services will 
be requested to review the classification for this position. 

The committee 
RECOMMENDED 

A. THAT a local area planning programme for Grandview- 
Woodland be established; the Planner II position 
from the Kitsilano area planning programme being 
re-assigned to the Grandview-Woodland programme. 
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Board of Administration, July 24, 1970 (FINANCE - 6) 

6 . Grant - B.C. Lions Beefeater Band 

In a communication dated July 18, 1970, Mr. Dal Richards 
has advised that he and 100 members of the B.C. Lions Beefeater Band 
have been issued an invitation by the Oakland Raiders Football Club 
to provide Half-time Entertainment at the Oakland Raiders and 
Baltimore Colts Football Game at the Oakland Coliseum Saturday, 
August 8, 1970. Mr. Richards states this is a rare opportunity for 
the City, the Province and the Football Club and the publicity 
attached to such a performance is enormous. He further advised that 
contributions have been given by interested groups in the amount of 
$14,700 towards the expense of this trip, however, a deficit of 
$1,200 remains, which he requests the Vancouver City Council donate. 

Further information with respect to the invitation and the 
budget is set out in a communication dated July 18th, which is cir- 
culated for the information of Council. 

Your Board notes that Council has dealt with similar requests 
in the past as follows: 

April 1970 - Vancouver Kiwanis Boys' Pipe Band - No action. 

Financial Assistance for travel to 
Scotland . 

July 1969 - B.C. Lions Beefeater Band - $500 Approved. 

Travel to Europe re appearance at the 
Edinburgh Festival Tattoo. 

Feb. 1969 - Vancouver Ladies Pipe Band - No action. 

Request for $1,000 to tour Scotland. 

June 1966 - Kitsilano Boys Band - $3,000 Approved, 

Assistance in planned trip to Europe. 


Your Board submits the foregoing for the consideration of 


Council , 


7 . Hope Brigade Days 

Request for Fire Department Band 

Alderman James of the Town of Hope, as Chairman of the 
"Hope Brigade Days", requests the participation of the Police Motor Cycle 
Display Team and/or the Firemen's Band at the "Brigade Days" to be 
held in Hope, September 11, 12 and 13, 1970. Copy of Alderman James 
letter is circulated. 

The Chief Constable advises that it will not be possible 
for members of his Department to participate. The Fire Chief advises 
that arrangements can be made for the Band to accept the invitation 
on Saturday, September 12 as requested by Alderman James. 

The Band members will make the necessary arrangements for 
time off with no loss to the City. 

For the information of Council, similar requests have been 
considered as follows: 
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B. THAT the Grandview-Woodland planner be instructed 
to report back to the Standing Committee on Plan- 
ning & Development on appropriate terms of reference 
for a Grandview-Woodland Planning Committee. 


C. THAT the procedures suggested in the report of the 
City Manager dated 21st May 1975 for completion of 
the Kitsilano local area planning programme be 
endorsed. 


3 . Fairview Planning Committee 

The Chairman advised that he had received the following 
memo from Mr. D. Cornejo, Fairview Area Planner: 

" The Terms of Reference for the Fairview Planning 
Committee state that you have the authority to 
appoint an Alderman to act as a liaison between the 
Fairview Planning Committee and City Council. 

The Fairview Planning Committee has discussed this 
and feel that a liaison Alderman would be very helpful 
to their work. They have asked Alderman Marzari to 
be the liaison. Alderman Marzari has accepted, pending 
ratification by your Committee. 

Could you bring this matter to the attention of your 
Committee at its next appropriate meeting? " 


The Committee RECOMMENDED 

THAT Alderman D. Marzari be appointed to act as Council's 
liaison on the Fairview Planning Committee. 


4 . Public Open Space - City-owned Land Area 6, False Creek 

The Committee considered a report of the City Manager dated 
21st May 1975, wherein the Project Manager, False Creek, describes 
the public open space design programme and makes the following 
recommendations : 


RECOMMENDATION NO. 1 

It is RECOMMENDED that: 

- the Conceptual Plan No. 2, dated May 21st, 1975 attached 
to this report, be approved as a guide for on-going 
design and construction; 

- the names for the principal squares and lanes, as shown 
on the Conceptual Plan, be approved; 

- the question of additional names be referred to Council's 
Special Committee on Street Names for report back to 
Council. 
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RECOKMENDATION NO. 2 

It is RECOMMENDED that: 

- the Zoning Plan No. 3, dated May 21st, 1975, attached to 
this report, consisting of the following three zones, be 
approved : 

- Zone 1 - low in elevation, open, most accessible, active, 
durable, with grass and clover planting; 

- Zone 3 - the least accessible, the natural system 
vulnerable to damage, densely planted and of highest 
elevation; 

- Zone 2 - the intermediary, providing transition from 
Zones 1 to 3. 


RECOMMENDATION No. 3 

It is RECOMMENDED that: 

- the attached Grading Plan No. 4, dated May 21st, 1975, be 
approved, the actual grading not to vary significantly 
from the plan. 


RECOMMENDATION "No. 4 

It is RECOMI^IENDED that: 

- the Access Pathways and Emergency Vehicle Plan No. 5, 
dated May 21st, 1975, attached to this report, be adopted, 
it being recognized that: 

(a) the access routes for service and emergency vehicles 
to be located as shown, and reinforced for the heavy 
vehicles; 

(b) the major paths to be located as shown, and hard- 
surfaced, modular paving; 

(c) the minor paths to be temporary, be soft-surfaced 
with flexible natural materials, and be relocated 
over time as habits become formed. Minor paths to 
eventually be hard- surfaced only when location is 
confirmed, as need and usage demands 


RECOMMENDATION NO. 5 

It is RECOMMENDED that the following Design Guidelines be approved 
as a guide for the on-going design and construction: 

Recommendation No. 5(a): Planting 

- Planting to be exclusively species native to B.C.; 

- Zone 1 to be ground cover only; 

- Zone 2 to be a canopy of coniferous and deciduous trees 
and ground cover; 

- Zone 3 to be a dense massing of -ground cover, under story 
and canopy planting; • 

- special treatment will n eed to be given to: 

- the Fernery; 

- 6th Avenue berms; 

- the water's edge; 

- the promontary. 


Continued on Page 
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Clause No. 4 continued 


Recommendation No. 5(b); Lighting 

- Zone 1 - lights on the seawall, pedestrian streets, major 
paths to be mounted on light poles, but limited in height; 

- lights in the public open spaces preferrably be at 
ground level. 

- Zone 2 - lights in the public open spaces and minor paths 
to be mounted low; 

- Zone 3 - ground lighting only; 

- All lighting to be incandescent or of an equal spectral 
range. Ground illumination to be of low intensity con- 
sistent with safety. 

Recommendation No.5(c); Furniture 

- Zone 1 - the seven entry points to the park, the seawall 
walk, and the Laurel-6th Avenue Bridge should provide 
most of the signs and waste receptacles as well as a 
large percentage of the seating requirements; 

- Zones 2 and 3 - minimal fiirniture required; 

- Seating should be in groupings as places and alcoves 
interrupting the paths, rather than in rows along the 
paths; 

- All furniture should be built with natural materials with 
their natural finish maintained. 

Recommendation No. 5(d); Views 

- Long open views to a landmark such as a major natural 
feature to be preserved from points along the seawall, 
the major paths and from the open bowls in Zone 1; 

- Intermediate views to surrounding activities such as the 
City and marina activities to be preserved from the 
enclosed bowls and be minor pathways; 

- short enclosed views to the immediate surroundings such 
as areas within the park be preserved in Zone 3. 

- Motorist's viewpoints to be created west of Laurel Street. 
Recommendation No. 5(e): Activities 

- organized competitive sports and intensive active uses 
to be restricted to the playfields and tennis courts; 

- informal sports, spontaneous active recreation to occur 
in Zones 1 and 2; 

- Passive, relaxed, quiet activities to occur in Zone 3. 
Recommendation No. 5(f); Maintenance 

- Zone 1 - regular maintenance for sports activity and 
intensive use; mowed approximately 2"-4" throughout the 
summer; 

- Zone 2 - seasonally maintained for fire hazard; mowed 
occasionally to maintain approximately 6 "-12"; 

- Zone 3 - native ground covers and natural materials- 
left unmowed. ' 


Con tinued on Page 10. 
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Clause No. 4 continued 


Recommendation No.5(q); Capacity 

- Zone 1 - larger gatherings; 

- Zone 2 - small grc^ps; 

- Zone 3 - strolling viewing, etc. 


Recommendation No. 5 (h) ; Waterfront 

- Waterfront adjacent to Heather Marina and Heather Bay, 
Spruce Neighbourhood, and School Lawn area at the foot 
of Oak Street: 

- Activities and character should complement the pede- 
strian streets and squares .... intensive use ... 
hard surface ... places for ferry docks, wooden 
decking, boat shows, handrails, wharfs, boat rentals, 
view platforms. 

- Waterfront between the School Lawn Area and the Heather 
Bay: 

- Activities and character should complement the 
natural qualities of the central open space ... 
varied textures ... pedestrian and bicycle use 
only ... a calm, passive area ... a place to relax 
and explore ... large boulders, rock, marine life, 
changing tides. 

RECOMMENDATION No. 6 

It is RECOMMENDED that the following activities for the various 

areas around False Creek be received as a guide for on-going 
pi anning . 

.Area 1 

Located on the north shore between the Burrard and Granville 
Bridges, Area 1 could become the gateway to False Creek and the 
Downtown core. Major pedestrian links from Area 1 should pene- 
trate the downtown area to Stanley Park, and encircle the Creek. 
The Area 1 waterfront could becc»ne an intersection of many paths, 
an active, bustling nodal point. 

Area . 2 

Between Granville and Cambie on the north side. Area 2 could be- 
come a mixture of urban squares and connecting small linear parks, 
dominated by dense urban activity. The spirit of the development 
should be active and "market-like" with emphasis on commercial 
and entertainment facilities. A continuous waterfront walk should 
lead to some soft areas encoviraging people to linger and relax 
by the water. 

Area 3 : 

The open space in this area will be influenced by the future of 
surrounding functions, such as Chinatown, and decisions by the 
multiple ownerships. _The development of this will likely be 
long term and difficult to assess at this time. 


Continued on Page 11. 
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Areas 4 and 5 


These areas may remain industrial for some time adding to the 
diversity of land use, and marine traffic in the Creek. Access 
to the Creek should be made available at existing street ends 
and along the entire water's edge. Nodes of activity could occur 
where land and water access intersect the waterfront walk. 

Area 9 


Granville Island could become an attractive mixture of commercial 
pedestrian streets and small urban parks using renovated build- 
ings wherever possible. Soft, more passive areas should be 
developed on the east and west extremities of the Island, away 
from the effect of the bridge. The Island image should be empha- 
sized by restricted land access and encouraged water access. 
Area 9 could become a special urban place, not a park in any 
conventional sense. 

Area 10 

The open space here, between the Granville and Burrard Bridges, 
will likely be hard- surfaced and urban in character. The activ- 
ities and spirit of the area could focus on the marine activity. 
An important pedestrian and view connection should be established 
from Areas 6 and 9 through Area 10 to Vanier Park. 

Vanier Park 

This area is expected to become a centre for cultural facilities 
and a dramatic setting for large "open-air" programmes. Two 
museums, the planetarium, the archives, and the possible music 
school being to develop its special character. Open sports 
fields could be developed as a complimentary feature of this park. 


RECOMMENDATION No. 7 

It is RECOMMENDED that the following procedure for design develop- 
ment and administration of the public spaces be approved. 

(a) Central Open Space 

The detail design, construction and administration of the 
central open space, be the responsibility of the Parks 
Board in accordance with the approved concept and guide- 
lines and within the approved budget; 


(b) Pedestrian Street Surfaces, Pathways, Plazas 

The conceptual design of the pedestrian street surfaces, path- 
ways and plazas within the residential clusters, all of which 
will be dedicated as streets but regarded as public spaces, 
be undertaken by Thompson, Berwick, Pratt, in consultation 
with the Park Board, the City Engineering Department and the 
Development Group. The construction will be the responsi- 
bility of the Engineering Department and the maintenance 
will be the responsibility of the Park Board with appropriate 
sub-contracts and cost sharing, arranged between the Park 
Board and the Engineering Department. (The vehicular streets 
will be designed, built and maintained by the Engineering 
Department. 


Continued on Page 12. 
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(c) sixth Avenue Land Bridges 

The conceptual design of the land bridge over 6th Avenue at 
Laurel and for the City-owned land south to 7th Avenue, 
totalling 1.4 acres, and at Spruce Street, be undertaken by 
the Development Group in consultation with the Parks Board, 
the Engineering and Planning Departments, for approval by 
Council, in accordance with guidelines and budget approved by 
Council. The responsibility for the construction of the land 
bridge will be decided after the design concept is approved. 

(d) School/Community Facilities 

The design and construction and administration of the 
school/community facilities including the playfield be the 
responsibility of the School Board and the Parks Board. 

(e) Overall Public Space 

Thompson, Berwick, Pratt, the Co-ordinating Architects for 
Phase 1, Area 6, be appointed Co-ordinating Architects for 
all the Public Spaces, to ensure that the design concept 
and guidelines are met, responsible to the Development , 
Group . 


RECOMMENDATION No. 8 

It is RECOMMENDED that the allocation of the previously approved 
budget for development of the public spaces as illustrated on 
the attached Area Plan No.l, dated May 21st, 1975 be approved as 
follows: 

(a) Central Public Open Space 

Design and construction, including 
open space adjacent to residential 
neighbourhoods and surface parking 
(areas 1, 4 and 5): 1975 1,100,000 

1976 540,000 


STO-TOTAL §1,640,000 

(b) Pedestrian Streets^ Scfuares and Plazas 

Design and construction of on-grade 
improvements (area 2) : 1975 350,000 

1976 540,000 


SUB- TOTAL § 890,000 

(c) Sixth Avenue Pedestrian Decks; 

Design and construction including 

parking under, and including an 

allowance for surface landscaping: 

(57,000 - landscaping) 1975 NIL 

(Areas 4 & 5 & Spruce St.) 1975 1,077,000 

SUB-TOTAL $1,07 7,000 

(d) School/Community Centre Playfields 

Design and construction: 1975 

(Area 3) 1976 13,000 


SUB-TOTAL § 13,000 


(a) to (d) TOTAL: $3,620,000 


Continued on Page 13. 
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Mr. R. Rabnett, Thompson, Berwick, Pratt. & Partners, described 
to the Committee the components of the Conceptual Plan for the 
public open space as contained in the Appendix to the City Manager's 
report (copy circulated) . 

The City Manager pointed out that extraordinary maintenance 
budgets will be required to maintain the streets and plazas if 
they are constructed as described in the Conceptual Plan. 

The following memorandum from the Director of Finance was 
distributed at the meeting: 

"In the City Manager's report to the Planning and Development Committee on 
the above noted subject, it is anticipated that $3,620,000 will be, expended 
on the open space in phase one of development of Area 6. 

In the economics of phases one and two of the False Creek Development, it 
was anticipated that the total expenditures on open space (parks, plaza and 
6th Avenue deck) would be $4,220,000. Of that total, it was anticipated 
that $1,220,000 of the cost would be supported by the development and that 
$3,000,000 would be provided for from Parks capital funds. 

The $3,000,000 Parks capital is anticipated to be provided from the capital 
funds of the 1976-80 Capital Program, which will be put forth for plebiscite 
in October, 1975. If these funds are not passed in the plebiscite, the 
City will have to find an alternative form of financing for these expenditures. 

In the interim, the financing needed to implement the recommendations in. 
this report will be provided from the False Creek Interim Financing 
Reserve. " 


After discussion, the Committee RECOMMENDED 

A. THAT the Conceptual Plan No. 2 dated 21st May 1975, be 
approved in principle as a guide for on-going design 
and construction. 

FURTHER, THAT the question of names for the principal 
squares and lanes and any additional street names be 
referred to Council's Special Committee on Street 
Naming for report back to Council. 

B. THAT the Project Manager's Recommendations Nos. 2, 3, 5 
(a) to (h)and 6, contained in the report of the City 
Manager dated 21st May 1975, be referred to the Vancouver 
Parks Board. 

C. THAT the City Engineer work with the Vancouver Parks 
Board to determine an acceptable proposal for service 
and emergency vehicles. 

D. THAT Recommendation No. 7, (a) to (e) of the Project 
Manager be approved. 

E. THAT Recommendation No. 8 of the Project Manager be 
approved subject to the City Engineer and Project Manager 
re-assessing the amounts allocated for pedestrian streets, 
squares and plazas and for the 6th Avenue pedestrian deck 
to ensure they are adequate to carry out the construction. 

The meeting adjourned at 5:50 P.M. "'(2/ 

FOR COUr-JCIl ACTION SEE PAGE(S) /^kfelJ- 
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STANDING COMMITTEE OF COUNCIL 
ON PLANNING & DEVELOPMENT 


JUNE 12, 1975 

A meeting of the Standing Committee of Council on Planning and 
Development was held on Thursday, June 12, 19 75 in the No. 1 
Committee Room, Third Floor, City Hall, at approximately 9:40 A.M. 


PRESENT ; Alderman Bowers, Chairman 
Alderman Bird 
Alderman Cowie 
Alderman Harcourt 
Alderman Kennedy 

COMMITTEE CLERK: M. L. Cross 


RECOMMENDATION 


1. 1025 Thurlow Street (Block 22 - Nelson Park) 

The Committee considered the following report of the City 
Manager dated June 3rd, 19 75 wherein the Supervisor of Property 
& Insurance states: 


"The subject property, 1025 Thurlow Street (Lot D of 20 and 
E.ij of 19, Block 22, D.L. 185), is a IJs-storey single family 
dwelling erected in 1900. It has been rented since its ac- 
quisition in April, 1955, as part of the West End School and 
Park site No. 7. The present rent is $88.50 per month. 

Notice has been received that the tenants will be vacating on 
or before June 30th, 1975, and it is estimated that it will 
require an expenditure of approximately $1,200.00 to $1,500.00 
to prepare the building for a new occupancy. This amount in- 
cludes the cost of replacing appliances and heating units owned 
by the present tenants. 

In view of the existing uncertainty regarding the development of 
Blocks 22 and 23, it is requested that Coxincil advise the Sup- 
ervisor of Property and Insurance as to whether this building 
should be demolished when vacated or retained for rental purposes. 
It should be noted that, if retained, it will be necessary to 
give new tenants a minimum of four months notice and pay up to 
$300.00 in moving expenses when the building is required for de- 
molition. " 


The Committee 
RECOMJ/IENDED 

THAT the Supervisor of Property & Insurance be 
authorized to proceed with demolition of the dwell- 
ing situated at 1025 Thurlow Street (Lot D of 20 
and E.h of 19, Block 22, District Lot 185). 


Continued on Page 2. 
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2 • Downtown Conunercial and Residential Densities 

A report of the City Manager dated June 11th, 1975 (copy 
circulated) , in which the Director of Planning reports on Down- 
town commercial and residential densities, was distributed at 
the meeting. 

On April 29th, the Committee deferred the section on 
Densities in the draft Official Development Plan for Downtown 
until after consideration of a report on the G.V.R.D. Livable 
Region Plan. They also requested the Director of Planning and 
Director of Social Planning to report back as to whether it is 
feasible to allow a floor space ratio in excess of 3.0 in parti- 
cular circumstances. 

Mr. John Winsor of the Downtown Study Team advised that 
most of the half block on the north side of Haro Street between 
Thurlow and Burrard is now proposed as part of the "E" District 
(i.e. the maximum density for any non-residential use shall be 
FSR 1.0 with an additional FSR 2.0 permitted for residential use) 
rather than the "G" District (i.e. the maximum density for any 
non-residential use shall be FSR 4.0; however, for every square 
foot of residential floor area, an additional square foot of 
non-residential floor area shall be permitted up to FSR 1.0 for 
residential use and FSR 1.0 for non-residential use). This 
would provide a better transition in density between the Down- 
town and the West End. 

With respect to residential density, Mr. Winsor stated that 
discussions have been held with the Social Planning and Legal 
Departments and the School of Planning at U.B.C. The Director 
of Social Planning set out his view on an alternative system 
to limiting the amount of residential use in any one development 
to a total FSR of 3.0 (copy circulated). 

The Committee felt that the City should continue to pursue 
methods other than density for controlling the rate of commercial 
and residential growth Downtown. 

The Committee 

RECOMMENDED 

THAT the density proposals of the draft Downtown 
Official Development Plan dated April 1975 be 
approved subject to the amendment on Haro Street 
contained in the report of the City Manager dated 
June 11th, 1975. 


3. Downtown Transportation Plan 

The Committee considered a report of the City Manager dated 
June 10th, 1975 (copy circulated) , wherein the City Engineer 
reports on the variations of Schemes 2 and 3 of the Downtown 
Transportation Plan and the desirability of the North Bypass 
(Waterfront Road) as requested by the Committee on May 29th. 


Continue on Page 3. 
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Clause No. 3 continued 


The report requests the Committee to confirm either 


a) 


that Hastings Street remain a traffic street 
(no north bypass) 


or 


b) that the north bypass is an essential element of 
the downtown street plan to achieve a conversion 
of Hastings to transit/pedestrian only. 

In the opinion of the Committee, it would be totally 
unrealistic to pedestrianize Hastings Street and remove 
traffic . 

Mr. Spaxman, Director of Planning, indicated that he 
would not concur with the City Engineer's report as the 
recommendations exhibit too much rush and too much certainty. 
He did not disagree with the direction the City Engineer was 
taking but disagreed with the certainty. He suggested that 
the alternatives be discussed by the City Engineer and himself 
with representatives of the Bureau of Transit, B.C. Hydro, Marathon 
Realty and CP. Rail and the results reported back to the 
Committee. He felt the Committee should be concerned about 
accepting a major tunnel before the environmental impact has 
been looked at. 

Mr. Curtis advised that funds for the following have been 
included in the 1976-1980 Five Year Plan: 


These funds are in addition to those already requested. 

The City Engineer RECOMMENDED the following programme: 


1. Adopt a modified Scheme 3 as the Downtown Street System Plan (figure 1) 
with north bypass for consideration. 

2. Conmence a staged implementation Immediately as outlined In Items 3 to 10 
following. 


3. South bypass ; If the Provincial Lake proposal goes ahead there is provision 
in that project for construction of the required roadways. 

If the Lake proposal does not go ahead approximately $1 million will be 
required. Because it probably won't be known what is going to happen with 
the Lake proposal before the 5 Year Plan is finalized, the $1 Million (if re- 
quired) would have to be provided from supplementary capital. Implementation 
of the south bypass is related to the redevelopment in this area and is 
expected to occur over the next 5 years. 


Melville Extension 


$ 


160,000 
300,000 
6,000,000 


Development of Alberni Street 


Bute-Nelson Tunnel 


Continued on Page 4. 
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(FINANCE - 7) 


1964 


1965 


1966 


1967 


1967 


1968 


1970 


Fire Department Band - to Calgary 
Stampede (Transportation & Meals) 

Fire Department Band - to Calgary 
Stampede (Transportation & Meals) 

Fire Department Band - Kelowna 
Regatta 

Fire Department Band - Kelowna 
Regatta 


Fire Department Band 
Fund Parade 


- Reno United 


Fire Department Band - Kelowna 
Regatta 

Fire Department Band - Calgary 
Stampede 


$724.50 GRANTED 


$1,320.00 

NOT GRANTED 

$430.00 GRANTED 


$525.00 GRANTED 
NOT GRANTED 
$576.00 GRANTED 
$875 .00 GRANTED 


The only cost not covered Toy arrangements made Toy the 
firemen themselves or the Town of Hope is $120 for the chartering of 
a Tdus . 

Your Board Torings this request for the attendance of the 
Fire Department Band at the Hope Brigade Days forward for Council's 
consideration and instruction. 


INFORMATION 


8, 


Taxes on Improvements 


The Director of Finance has submitted the following report 
in response to Council's enquiry regarding the impact on single family 
homes resulting from the increase from 50% to 75% in the percent of 
improvements taxed for general purposes. This increase Toecame effec- 
tive in 1969. 

"The easiest method of illustrating the impact on the homeowner 
of raising the percent of improvements taxed is to show the 
actual taxes (average single family residential general purpose) 
and what the taxes would have Toeen with the alternate method. 


Year 


General Purpose 
Taxes on Basis of 
Taxable Value Equal 
to 100% of Land Value 
Plus 50% of Improvements 
Value 


General Purpose 
Taxes on Basis of 
Taxable Value Equal 
to 100% of Land Value 
Plus 75% of Improve- 
ments Value 


1963 

$166 

$165 

1964 

169 

168 

1965 

177 

174 

1966 

185 

181 

1967 

195 

191 

1968 

209 

204 

1969 

231| 

224 

1970 

253 
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Clause No. 3 continued 


A. Smlthe-Nelson Couplet ; Commence Implementation of this couplet immediately. 

Changes to Smlthe would not Involve physical works, but would Involve change 
to signs, signals and pavement markings. ' 

Physical changes to Nelson Street would be required as follows: 

(a) widening between Burrard and Thurlow; (the Committee should note that 
large trees will be removed and the cost estimates provides for 
replanting of 6 Inch - 30 foot high trees) 

(b) a pavement overlay between Burrard and Homer; 

(c) construction of a standard pavement on Nelson Street between Homer 
and Mainland, and on Mainland between Nelson and Smlthe. 

The estimated cost of the required changes is $190,000.00 

Funds can be made available for this work from Account 0148/7900, which 
represents funds not to be spent on the Burrard /Arbutus connector which 
were going to be allocated to other arterial street Improv'ements. The 
amount used on the Smlthe/Melson project could be replaced from 1976 
supplementary capital budget. 

Lead time required to do the work and make the necessary changes combined 
with the tourist season suggest that, the actual opening of a Smlthe-Melson 
couplet should be scheduled for September 1975. 

5. Implementation of the Smlthe-Nelson couplet will require some transit 
route changes. 

Necessary changes should -be discussed with the Bureau of Transit and 
the results reported back to Council at a later date as appropriate. 

6. Approve the Bute-Thurlow couplet including the Bute-Nelson tunnel; 

(a) funds for improvements to Bute Street are included in the proposed 
1976-80 5-Year Flan; 

(b) commence further studies to provide a more accurate cost estimate 
for the Bute-Nelson tunnel (very preliminary estimate - in the order 
of $6 Million) for inclusion in the 1976-80 5-Year Plan; 

(c) Instruct officials to Incorporate provision for the tunnel in the 
planning for the Nelson Park Development to avoid significant 
Increase in costs. 

7. Add funds to the proposed 1976-80 5-Year Plan for the Melville extension 
($160,000) (1975 Dollars) and Albernl Street development ($300,000) (1975 
Dollars) . 

8. Funds to be considered in the 1981-85 5-Year Plan for possible property 
acquisition related to alternative access arrangements at the east end 
of the Smlthe-Nelson couplet for improved access to'Camble Bridge 
($1.5 Million). 

9. Funds have been Included in the proposed 1976-80 5-Year Plan for the 
Cordova extension from Granville to Burrard. The extension should 
extend to Thurlow and to Bute (westbound rosidway only). However, it 
is suggested that funding for this be postponed until the 1981-85 
5-Year Plan to allow time to see what developments will be happening 
on the Waterfront in order to better Integrate any roads with such 
developmerits. 

10. The 'best' development of Robson between Bute and the Courthouse would be 
achieved with the Bute-Thurlow couplet in operation, and therefore any 
Robson Beaut if Icat ion plans should be related to Implementation of the 
Bute-Thurlow couplet (possible only with Bute-Nelson tunnel). 


Continued on Page 5. 



standing Committee on Planning & Development 
June 12, 1975 


Page 5 


Clatise No . 3 continued 


The Committee 


RECOMMENDED 


A. THAT Hastings Street remain a traffic street 
(no north bypass/Waterfront Road) and the 
modified Scheme 3, as shown in Figure 1 of 

the report of the City Manager dated June 10th, 
1975 be adopted as the Downtown Street System 
plan. 

B. THAT the staged implementation programme out- 
lined in Items 3 to 10 in the report of the 
City Manager dated June 10th, 1975 be commenced 
immediately. 


FOR COUNCIL ACTION SEE PAGE(S). 
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PART REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON 

HOUSING AND ENVIRONMENT 


June 12, 1975 


A meeting of the Standing Committee of Council on Housing 
and Environment was held on Thursday, June 12, 1975, at 1:30 p.m. 
in the No. 2 Committee Room, Third Floor, City Hall. 


INFORMATION ; 

1 . Secondary Suites 

Council on May 27, 1975, when considering a report of the 
Housing and Environment Committee dated May 8, 1975, dealing with 
the Housing Conversion Study, passed the following motion: 

"THAT this clause be referred back to the Committee 
for further review and the matter again be considered 
by Council on June 17, 1975." 

The Housing and Environment Committee on June 12, 1975, conside: 
ed a City Manager's Report from the Planning Department dated June 3 
1975, entitled 'Secondary Suites Plebiscite'. Following discussion 
a recommendation to approve recommendations of the City Manager on 
the above noted report was defeated with Aldermen Bird, Boyce, and 
Cowie voting against it. No further action was taken. 


RECOMMENDATION : 

2 . Moratorium on Strata Title Conversions 

Council on February 26, 1974, extended the moratorium on 
Strata Title Conversions for a further year beyond the expiry date 
of June 26, 1974, with the one exception that where at least 90% of 
the tenants in a rental accommodation request a conversion, it be 
considered. 

The Chairman suggested that in view of the existing shortage 
of rental accommodation in the City of Vancouver an extension of thii 
moratorium would be desirable. 

RECOMMENDED, 

THAT the moratorium on Strata Title Conversions be 
extended for a further year beyond the expiry date of 
June 26, 1975, to June 26, 1976, with the one exception 
that where at least 90% of the tenants in a rental 
accommodation request a conversion, it be considered. 


PRESENT: 


Alderman Harcourt, Chairman 


Alderman Bird 
Alderman Boyce 
Alderman Cowie 
Alderman Rankin 


CLERK: 


R. Demofsky 


FOR COUNCIL ACTION SEE PAGE(S) /iSS. 
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PART REPORT TO COUNCIL 


STANDING COmiTTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 

June 12, 1975 


A meeting of the Standing Committee of Council on Finance 
and Administration was held in No. 1 Committee Room, Third Floor, 
City Hall, on Thursday, June 12, 1975 at approximately 1.30 p.m. 


PRESENT: Aid. Volrich, Chairman 

Aid. Bowers, Kennedy 

ABSENT: Aid. Marzari, Sweeney 

CLERK: G. Barden 


RECOMMENDATION & CONSIDERATION 

1. Britannia Community Services Centre - Staff and Budgets . 

The Committee had for consideration a Manager's Report dated 
June 5, 1975 outlining budget and staffing for the Britannia 
Community Services Centre for 1975, Park Board budget for the 
recreation function , and a budget for the Library Board operations 
in the centre. (Copies circulated) . 

It was reported that meetings had been held between members 
of the Britannia Community Services Centre, Social Planning Depart- 
ment, Finance Department, and the City Manager's office and all 
concurred with the Manager's Report. It was reported that the Board 
of Management for the Centre was disappointed in the level of 
recreational programmes being proposed in the budget and hoped to 
prove to the Committee and Council in the future that these programs 
are needed. 

Following discussion it was, 

RECOMMENDED 

(a) THAT the Britannia Community Services complex program 
be treated as a program element in the total category 
of "social programs "and that it include the income 
element, as well as the cost element. It should 
appear in the City's accounting records even though 
some of the accounting entries will be generated 
through the books of the Library Board, the Park Board 
and the Britannia Society; 

(b) THAT the Britannia Community Services complex budget 
be processed in the same way as budgets for City 
departments, with the same timing and review process 
applying; 

(c) THAT the Society develop a "Rate Policy" relative to 
the level of charges for their programs, for any 
necessary comments by City officials and then consider- 
ation by City Council; 

(d) THAT Council approve the 1975 budget as recommended by 
the Director of Social Planning and the Director of 
Finance and as shown on the detailed budget sheets in 
this report. This recommendation should follow Council 
consideration and review of the night security item in 
the budget; 



Cont'd. 
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Standing Committee of Council 
on Finance & Administration 


June 12, 


1975 


(2) 


Clause No. 1 Continued . 

(e) THAT the positions approved in the budget be referred 
to the Director of Personnel Services for immediate 
classification; 

(f) THAT the necessary funds for the 1975 costs indicated 
in the budget detail be provided from the provision 
made in the City's budget previously approved by Council. 

(g) THAT $6,500 for program expenditure (Item e. page 3) be 
reviewed by the Administrative Analyst, the Society, 
and the Director of Social Planning in April 1976; 

(h) THAT the Manager's Report dated June 5, 1975 be approved. 


The Meeting adjourned at approximately 3.30 p.m. 



CITY OF VANCOUVER 


SPECIAL COUNCIL - JUNE 19, 1975 
PUBLIC HEARING 


A Special Meeting of Council of the City of Vancouver was held 
on Thursday, June 19, 1975, at 7:30 p.m., at the Queen Elizabeth 
Elementary School, 4102 West 16th Avenue. 

PRESENT: Mayor Phillips 

Aldermen Bird, Bowers, Cowie, Har court, 
Kennedy, Marzari, Rankin, 
Sweeney & Volrich 

ABSENT: Alderman Boyce 

CLERK TO THE COUNCIL: M. Kinsella 

MOVED by Aid. Bowers 
SECONDED by Aid. Rankin 

THAT this Council do resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair, to consider proposed amendments to the 
Zoning and Development By-law. 

- CARRIED UNANIMOUSLY 

1. Penta Co-operative Society 

An application was received from Mr. Byron Olson, Walkey-Olson, 
Architects (for the PENTA Co-operative Society) to rezone Lots 1-7, 
15-20 of Subdivision 4, Block 43, D.L. 139, area bounded by Camosun 
Street on the west (unopened) and the south side of West 20th Avenue 
for an easterly distance of 228 feet and the north side of West 
21st Avenue for an easterly distance of 196 feet, including the 
unopened portion of the lane. 

Present Zone: (RS-1) One Family Dwelling 
District 

Requested Zone: (CD-I) Comprehensive Development 

District 

The application was approved by the Director of Planning with 
the CD-I By-law restricting the development as follows: 


A. Uses: 


Floor space 
ratio : 

Site Coverage: 


Height ; 


Dwelling Units 
Per Acre : 

Off-street 
Parking: 


Townhouses , and 
Customary accessory uses 

Not to exceed 0.6. 


The maximum site coverage of the site by 
surface parking, accessory buildings, 
manoeuvring aisles, driveways, loading 
areas, other vehicular facilities, and 
the principal buildingXs) shall not exceed 
55%. 

The height of the buildings shall not 
exceed two storeys. 

Not to exceed 20 dwelling units per 
acre. 

1.5 parking spaces per dwelling unit. 


And subject to the following conditions prior to the enactment 
)f the amending by-law: 


cont'd 
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Special Council (Public Hearing) June 19, 1975 . . . . .2 
Clause No. 1 (continued) 


B. That the detailed scheme of development be first approved 
by the Director of Planning after having further advice 
from the Urban Design Panel, having particular regard 

to overall design, suitable treatment of open spaces, 
landscaping, adequate off-street parking, adequate pro- 
vision for suitable service areas, retention of the 
natural bog area at the northwest corner of the site 
and West 20th Avenue and West 21st Avenue and Camosun 
Street adjacent to the site being developed for vehicular 
traffic. 

C. That approval be obtained from Council for the acquisition 
of the subject properties, including lands within the 

area already dedicated for a lane (unopened) . Consolidation 
of the same into one parcel and so registered in the Land 
Registry Office and the dedication of a 20 foot north-south 
lane to West 2 0th Avenue. 

Further, that should the foregoing conditions, not be 
complied with within 270 days of approval at Public 
Hearing to the rezoning, the approval contained in the 
resolution shall expire. 


This application was approved by the Vancouver City Planning 
Commission with the exception, off-street parking to be 1 parking 
£;pace per dwelling unit. 


Mr. R. Youngberg, Associate Director, Area Planning, reviewed 
for the information of the meeting the rezoning proposal. He advised 
:hat the Planning Department had received to -date 1109 letters agains t 
:he proposal and 121 for. Ms. Wilkinson, on behalf of the Penta 
Oo-operative Society, reviewed the history and objectives of the 
Oo-operative. The proposed development would contain _26 unitsZof 
:ownhouses. 


Mr. Byron Olson, Architect, reviewed the proposal with the help 
of slides. 

The following addressed Council and spoke against the proposed 
::ezoning in the area: 


- Mr. R. Wicks (Dunbar Residents' Association) 

- Mr. DeCarmo 

- Mr. S. Brewster (submitted a petition containing 

over 1,000 names as well as a 
large niomber of letters from 

residents opposing the project) 

- Mr. R. Hungerford f j / 

- Mr. D. Robertson 

- Mr. F. Cornell 

- Mr. F. Nears 

- Mr. P. Keddy (North West Point Grey Property Owners' 

Association) 

- Mr. J, Rutherford 

- Mr. Ian Bain (Past President, Endowment Land 

Regional Park Committee) 

- Mr. Norman Johnson 
Mr. Nye 

- Mrs. Mallinson 
Mr. Bursewiz 

- Mr. Tom Tomlin (whose main concern was the quality 

of the units ) 

- Mr. Walker (requested residents be advised of the 

results of the enviVonmental impact 
study) 

cent ' d . . 
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Special Council (Public Hearing) June 19, 1975 .... 
cj ause No. 1 (continued) 

The following addressed Council in support of the project: 


- Mrs. N. Hall 

- Ms. Gail McDermott (on behalf of the Rev. Hewitt) 
Mr. A. Dobson 

Mr. J. Diggins 

- Mr. B. Riddell 
Mr. B. Rapanas 
Mr. Whaley 
Mr. Rick Lipka 
Mrs. S. Schmid 
Ms. Hilda Thomas 
Ms. Mary Hill 

K. Wilkinson 
Mr. Norman Read 
K. Ballance 
M. Lazarson 
June Dunlop 

Mr. Bowie Keefer (stated that as a Park Commi.jsioner , 

he felt that the City portion of the 
Bog should be given to the care and 
custody of the Park Board for the 
City and Park Board to mutually bound 
the boundary of the park and housing. 
As a private citizen, he supported 
the general concept of Penta. ) 

Mr. Tom Hansen 

- Mr. Gavin Perryman (Vice-President of Penta Co-op) 
Ms. Margaret Branion 

Ms. Leslie Adams 

- Mrs. P. Feldhanner 

- Mr. Ted Gouge 

Ms. Jean Crawford 


MOVED by Aid. Volrich 

THAT Council defer a decision on this rezoning application 
to the next Regular Meeting of Council and that it be the first 
order of business. 

- LOST 

(Aid. Bird, Bowers, Cowie, Kennedy, Marzari 
& Sweeney opposed) 

MOVED by Aid. Harcourt 

THAT the rezoning application be approved. 

- LOST 

(Aid. Bird, Kennedy, Sweeney, Volrich and the 
Mayor opposed) 

MOVED by Aid. Bird 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bird 
SECONDED by Aid. Sweeney 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


The Council adjourned at 11:50 P.M. 


The foregoing are Minutes of the Specia 
Council Meeting - Public Hearing of 
June 19, 1975, adopted July 8, 1975. 
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CITY OF VANCOUVER 
SPECIAL COUNCIL - JUNE 24, 1975 

I PUBLIC HEARING 

i 

j A Special Meeting of the Council of the City of Vancouver was 

I held in the Council Chamber on Tuesday, June 24, 1975, at 2:00 P.M. 

for the purpose of holding a Public Hearing to amend the Zoning 

ana Development By-law. 

I PRESENT: Mayor Phillips 

1 Aldermen Bird, Bowers, Boyce, Cowie, 

' Harcourt, Kennedy, Marzari, 

Rankin, Sweeney and Volrich 

CLERK TO THE COUNCIL: M. Kinsella 


MOVED by Aid. Sweeney 

SECONDED by Aid. Bird 
j THAT this Council do resolve itself into Committee of the Whole, 

I Mayor Phillips in the Chair, to consider proposed amendments to the 
I . Zoning and Development By-law. 

- CARRIED UNANIMOUSLY 

1 . Biltmore Hotel 

An application was received from the Director of Planning to 
rezone Lot 2, Block 116, D.L. 301, being the North-east corner of 

j Kingsway and 12th Avenue, the site of the Biltmore Hotel. 

! 

! Present Zone: (C-3) Commercial District 

! Requested Zone: (C-2) Commercial District 

■ ' ■ 

The request was approved by the Director of Planning and also 
i by the Vancouver City Planning Commission. 

I It was noted that Council considered this item at a Public 

> Hearing held on March 13, 1975, at which time it was resolved 
] that the Public Hearing be deferred for 30 days to reconvene at 

a Regular Council Meeting. At the request of the applicant, the 
i Public Hearing was again deferred to a Public Hearing at approxi- 
mately the end of May. 

The Zoning Planner reviewed the implications of the rezoning 
application. Mr. M. Prefontaine, representing the Biltmore- Hotel, 
objected to the proposed rezoning on the basis that should the 
':■ Biltmore Hotel incur damages to the structure in excess of 60% by 
j fire and/or explosion, they would not qualify to rebuild on the 
proposed zoning. 

MOVED by Aid. Bowers 

THAT the application be not approved and the Director of 
I Planning be instructed to bring forward a new application to 
I rezone this property to CD-I with existing us^s and structures 
j presently on site being the permitted uses under the CD-I zoning. 

- CARRIED 

(Aid. Boyce, Rankin and Sweeney opposed) 

2. 41st Avenue and Mackenzie Street 

An application was received from Mr. Roger M. Romses, Architect, 
and Dr. N. Divinsky, University Non-Profit Building Society, to rezone 
the East Half of Lots 6 & 7; Amended Lot 8; Block 9, D.L. 2027, being 
2893 West 41st Avenue. 

Present Zone: (RS-1) One Family Dwelling District 
Requested Zone: (CD-I) Comprehensive Development 

District 


cent ' d 


JUL 2 8 1970 




Board of Administration, July 24, 1970 


(FINANCE - 8) 


Clause No. 8 (Cont'd.) 

The boxed-in amounts are the general taxes actually paid by 
the average homeowner. It can be seen that the switch in 
percent of improvements taxed saved the average homeowner $7 
in 1969 and $10 in 1970. A projection suggests that the 
saving will be $11 in 1971." 


Your Board submits the foregoing report of the Director of 


Finance for information. 


******** 


FOR ADOPilOn 5tS 
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Special Council (Public Hearing) June 24, 1975 . 
Clause No. 2 (continued) 


The application was: 

" NOT APPROVED by the Director of Plannlni; as 4* i# o??!*4!^*?'®J^ 

that the form of develof>»ent lis considered unsuit- 
able in regards to the shape and size of the site; 
the close proximity of the buildings of the 
proposed development to the adjacent single family 
properties; and the isolating of the three single 
family homes at the northeast corner of West 41st 
j Avenue and Mackenzie Street 

APPROVED by the Vancouver City Planning Commission subject 

to the following: 

(a) that the applicant acquire the 10 foot lane 
dedicated along the west side of AMD Lot 8; 

(b) the height be restricted to 24 feet above the 
average grude of West 41st Avenue| and 

(c) the floor apace ratio not to exceed 0.60 

NOTE: The Director of Planning would give favor- 
able consideration to a revised or fresh 
application that included the three lots at 
the northeast corner of West 41st Avenue 
and Mackenzie Street, and the 10 foot lane 
plus additional lands from the adjacent 
properties. 

City Council, at its meeting on April 22, 1975^ 
RESOLVED: 

"that the rezoning application, as described in 
the Manager's Report of April l8, 1975# be referred 
to a Public Hearing." 

! . ' V 

I The Zoning Planner outlined the proposed development. 

Dr. N. Divinsky described the proposed townhouse development. 
He stated that the developers had displayed the model of the develop- 
ment on the site and invited residents to view it. The majority of 
those who viewed it were in favour of the development. He explained 
there was some difficulty re acquisition of the lane. 

i 

! MOVED by Aid. Volrich 

i THAT Council defer consideration of this rezoning application 

to the evening of July 22nd. This meeting to be held in the Council 
Chamber. 

- CARRIED 
(Aid. Bowers & Marzari opposed) 

DELEGATIONS 

(1) A resident of one of the houses adjacent to the proposed 
development objected to the development because of its height 
of three storeys which would affect their privacy , " 

(2) Mr. R. W. Harris - 5583 Mackenzie 

also objected to the proposed development. 

(3) Mr. Lloyd Yendle - 5650 Mackenzie 

opposed the development because of loss of privacy and also 
referred to the lack of sufficient notice of the rezoning. 


cont ' d 


Special Council (Public Hearing) June 24, 1975 .... 3 
Clause No. 2 (continued) 

! 

I (4) A member of the U.B.C. Non-Prof it Building Society spoke 
in favour of the proposal. 

i 

j (5) Mrs . Karen Moode 

representing a number of residents on 39th Avenue, opposed the 
rezoning and objected to the short notice given the residents 
I in this matter. 

{ (6) A number of other persons addressed the meeting both pro and 
i con the development. 

I 
i 

I MOVED by Aid. Cowie 

THAT the Planning Department sponsor an information meeting in 
the area prior to July 22nd to ensure that all affected citizens 
are fully informed of the proposed development. 

- CARRIED 


(Aid. Bird, Boyce and the Mayor opposed) 

MOVED by Aid. Rankin 

THAT the Director of Planning be instructed to provide a 
minimum of three weeks' notice of public hearings to affected 
citizens. 

FURTHER THAT in the future public hearings be scheduled for 
the evening, except for minor amendments to the Znn.ino «nrl 

Development By-law. 

I ■ . ( 

j - CARRIED UNANIMOUSLY 


MOVED by Aid. Harcourt 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 


: MOVED by Aid. Harcourt 

I SECONDED by Aid. Rankin 

j THAT the. report of the Committee of the Whole be adopted, and 

' leave be granted to sit again on the evening of July 22, 1975, in 

j respect of the rezoning application re 41st and Mackenzie. 

- CARRIED UNANIMOUSLY 

i 

I 


The Council adjourned at approximately 2:45 P.M. 

The foregoing are Minutes of the Special council. 
Public Hearing, of June 24, 1975, adopted July 
8, 1975. 
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CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 


A Regular Meeting of the Council of the City of Vancouver was 
held on Tuesday, June 24, 1975, in the Council Chamber, commencing 
at 2.00 p.m. 

PRESENT: Mayor Phillips 

Aldermen Bird, Bowers, Boyce , Cowie, 
Harcourt, Kennedy, Marzari, 
Rankin, Sweeney and Volrich. 

CLERK TO THE COUNCIL: D. H. Little. 


PRAYER ■ 

The proceedings in the Council Chamber were opened with prayer. 

' IN CAMERA ' MEETING . 

The Council was advised that there were matters to be considered 
'In Camera' later this day. 


ADOPTION OF MINUTES. 

MOVED by Aid. Volrich 
SECONDED by Aid. Rankin 

THAT the Minutes of the Regular Council Meeting of June 17, 1975, 
be adopted, after amending the clauses in recommendation (d) of the 
Standing Committee on Finance and Administration's report, dated June 
12, 1975, as contained in page 16 of the Minutes, to read as follows: 

(i) securities as set out in the budget. 

(ii) host staff, subject to review by City staff and 
society officials by September, 1976. 

(iii) telephone expenses, subject to review by City staff 
in time for the 1976 directory listing. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Volrich 
SECONDED by Aid. Rankin 

THAT the Minutes of the Special Council Meeting (Court of 
Revision) of June 17, 1975, be adopted. 

- CARRIED UNANIMOUSLY 

At this point the Council recessed for the 
purpose of holding a Special Council Meeting 
re Public Hearing. 

Following the Special Council Meeting, the 
Council reconvened with the same Members 
present, at approximately 2.45 p.m. 


Regular Council, June 24, 1975 
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COMMITTEE OF THE WHOLE 

MOVED by Aid . Sweeney 
SECONDED by Aid. Bird 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 


DELEGATIONS AND UNFINISHED BUSINESS 

2624 Waterloo Street - 
Illegal Suite. 


Council, on April 22, 1975, passed the following motion with 
j respect to the premises at 2624 Waterloo Street: 

"THAT the application by Mrs.Cotsakis for consideration 
under the Hardship Policy, be refused, and the Director 
of Permits and Licenses be instructed to enforce the 
1 regulations of the Zoning and Development By-law." 

i Subsequently, Council agreed to hear a delegation on behalf 

i of Mrs.Cotsakis, and from residents in the area supporting Council's 

i action. 

Pursuant thereto, Mr . J.A.W. Drysdale spoke this day on behalf 
of Mrs. Cotsakis and filed briefs requesting the Council to either 

j defer consideration of the matter pending a plebiscite to be 
conducted in the area re secondary suites, or alternatively the 

I suites be allowed on a hardship basis. 

Mr. Arrowsmith, representing a number of residents in the area 
also addressed the Council and referred to the problems encountered 
particularly in regard to parking as a result of additional suites 
in this single-family area, and particularly the premises in question. 

j MOVED by Aid . Har court 

j THAT no further action be taken on this request of Mrs.Cotsakis 

j as outlined by her counsel, and therefore the regulations be enforced. 
I - CARRIED UNANIMOUSLY 

MOVED by Aid. Volrich 

THAT Council reconsider its decision this day and that enforce- 
ment by withheld for a period of one year. 

- LOST 

(Aid. Bird, Bowers, Boyce , Cowie , Har court, Kennedy, 
I Marzari, Rankin, Sweeney and the Mayor opposed) 


Vancouver Fire Department Band - 
Grant Appeal. 

Council, on May 27, 1975, approved an amount of $3,500 for the 
Vancouver Fire Department Band. The Band had originally requested 
$5,010 to allow its continued operation. 

Mr. Tebbenham, representing the Band appeared before Council 
and filed details of the Band's budget and requested Council to 
increase its level of funding. 
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DELEGATIONS AND UNFINISHED BUSINESS (Cont'd) 


j Vancouver Fire Department Band - 
Grant Appeal (Cont'd) 

i MOVED by Aid. Rankin 

' THAT a further amount of $1,510 be approved and, therefore, the 

total amount for 1975 of $5,010 be placed in the Fire Department 

i budget for the purpose detailed in the City Manager's report of May 
23, 1975, re the Fire Department Band. 

- CARRIED 

j (Aid. Bowers, Kennedy, Marzari and Volrich opposed) 


REPORT REFERENCE AND UNFINISHED BUSINESS 
! Downtown Transportation Plan . 

As instructed by Council on June 17, 1975, it was intended that 
a report reference be given regarding the Downtown Transportation 
Plan. Because of the lengthy Agenda, it was 

! MOVED by Aid . Kennedy 

THAT this matter be deferred for a further two weeks. 

- CARRIED 

(Aid. Bowers opposed) 


COMMUNICATIONS OR PETITIONS 

j Staff Vacancies 

The Council noted a memorandum from the Mayor as follows; 


"in view of the tight budgetary constraints we are 
faced with in 1975, I believe we have to try to hold 
the line on staff. I have talked this matter over 
with the City Manager and he agrees with the approach., 

I THEREFORE RECOMMEND: 

THAT, effective immediately, no positions be filled, 
on a permanent or temporary basis, that have been 
vacant for two (2) months or more, without the approval 
of City Council; and except those positions affecting 
public safety and security, that the Boards and ComBissions 
be requested to forward such positions being filled to 
City Council for its approval. " 

Council also noted a letter from the Vancouver Municipal and 
Regional Employees' Union and the Canadian Union of Public Employees. 
Local 1004, requesting that this matter be deferred to give the 
Unions an opportunity to study the situation and address Council. 

MOVED by Aid. Rankin 

THAT the request of the Vancouver Municipal and Regional 
Employees' Union and the Canadian Union of Public Employees, Local 
1004, be granted and, therefore, this whole matter be deferred and 
arrangements for the Unions to appear as a delegation be left with 
the City Clerk. 

- CARRIED UNANIMOUSLY 


Regular Council, June 24, 1975 

COMMUNICATIONS OR PETITIONS (Cont'd) 

Sunday Thoroughbred Horse Racing . 

Under date of June 18, 1975, the Pacific National Exhibition 
submitted a letter requesting that Council reconsider its rejection 
of Sunday thoroughbred horse racing at the Exhibition Park track. 

Council noted the actions of Council taken in 1973, 1974, and 
1975 respecting requests to permit horse-racing on Sundays. The 
motion passed earlier this year is as follows: 

"THAT the application by the B.C. Jockey Club requesting 
an amendment to the Vancouver Charter to permit thorough- 
bred horse-racing on Sundays as indicated in its letter, be 
not approved . " 

Council was advised that it would be necessary to rescind the 
foregoing resolution. 

MOVED by Aid. Bowers 

THAT the previous motion of Council as quoted above, be rescinded 
and Council inform the B.C. Racing Commission and the B.C. Jockey Club 
that this Council has no objections to Sunday thoroughbred horse racing. 

- LOST NOT HAVING 
RECEIVED THE 
REQUIRED MAJORITY 

(Aid. Boyce, Cowie, Harcourt, Kennedy, Marzari, Rankin, 
Sweeney and Volrich opposed) 
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North Eraser Harbour Commissioners 

The Council noted a letter from the North Eraser Harbour 
Commissioners, dated May 27, 1975, requesting support for its 
proposal to adopt the Harbour Commissions Act, 1964 in place of its 
present act which dates back to 1913. 

Reference was made to a previous letter dated April 9, 1975, 
from the organisation which confirmed that the North Eraser Harbour Com- 
missioners will pay its $9,000 portion towards the cost of a recrea- 
tional study upon its completion. 

MOVED by Aid. Harcourt 

THAT the resolution submitted by the North Eraser Harbour 
Commissioners requesting the Governor in Council to declare The 
North Eraser Harbour Commissioners to be established a Commission 
pursuant to Section 3 Of the "Harbour Commissions Act" be and it 
is hereby approved on the understanding that the conditions with 
respect to the reserve fund, as contained in the Commissioners' 
letter of April 9, 1975 be honoured. 

- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIONS (Cont'd) 

Issuance of Building Permits 

Council noted a letter from the West End and Downtown Ratepayers 
Association requesting that its President address the Council 
with respect to the Development Permit Board By-law, which is before 
Council later this day. 

MOVED by Aid. Rankin 

THAT the delegation from the West End and Downtown Ratepayers 
Association be heard. 

- CARRIED UNANIMOUSLY 

Mr. Mclntyre then addressed the Council and spoke generally of 
the housing problems and criticized the creation of a Development 
Permit Board. 


Council recessed at 4.00 p.m. and following an 
'In Camera' meeting in the Mayor's office, 
reconvened in Open Council in the Council Chamber 
at 4.30 p.m. approximately. 


CITY MANAGER'S AND OTHER REPORTS 


A. CITY M?^NAGER'S 
GENERAL REPORT 
June 20, 1975 

Works & Utility Matters 
(June 20, 1975) 


The Council considered this report, which contains three clauses, 
:.dentified as follows: 

CI. 1. C.N. Spur tracks crossing over Vernon Drive and 

Lot 2, North of Powell Street 
CI. 2. Closure of lane west of Cambie St., between 10th 

Avenue and lane north of 10th Avenue - adjacent to 

Lots A - E, Block 360, D.L.526, Plan 3453, and 

Plan 4386 

CI. 3. Tender No. 39-75-3 - Truck Chassis 

Tender No. 41-75-6 - Sanitation Packer Bodies 

The Council took action as follows: 

C.N. Spur Tracks crossing over Vernon Drive 
and Lot 2, North of Powell Street. (Clause 1 ) 

MOVED by Aid. Volrich 

That the recommendation of the City Manager, contained in this 
clause, be approved. 

- CARRIED UNANIMOUSLY 

Closure of Lane west of Cambie Street, 
between 10th Avenue and lane North of 
10th Avenue - adjacent to Lots A - E 
Block 360, D.L.526, Plan 3453 and Plan 4386 . 

MOVED by Aid. Volrich 

THAT this item be deferred and the appropriate officials submit 
further information on the development proposed in connection with 
this closure of the lane west of Cambie, between 10th Avenue and the 
lane north of 10th Avenue, including a map of the area. 


- CARRIED UNANIMOUSLY 


Regular Council, June 24, 1975. , . ...... 

CITY MANAGER'S AND OTHER REPORTS ( Cont ' d ) 

Works and Utility Matters 
(June 20, 1975) (Cont'd) 

Tender No. 39-75-3 - Truck Chassis 

Tender No. 41-75-6 - Sanitation Packer Bodies .( Clause 3 ) 

MOVED by Aid. Bird 

THAT the recommendation of the City Manager, contained in this 
clause, be approved. 

- CARRIED UNANIMOUSLY 


]!uilding & Planning Matters 
(June 20, 19 75) 

The Council considered this report, which contains eight clauses, 
identified as follows: 

Cl. 1. 7025 Balaclava Street - Development Permit 

Application #68996 
Cl. 2. Cedar Cottage N.I. P. Appropriation: 

China Creek Park 
Cl. 3. Gas town: Award for Environmental Enhancement 
Cl. 4. 3296 S.E. Marine Drive, S.W. Corner of S.E. Marine 

Drive and Kinross - Lots 7 & 8, Subdivision o? 

Lots 1-4 & 21-24, Block 10, D.L. 330 & 331, Group 1, N.W.D. 
Cl. 5. 1130 West Pender Street - Lots 3, 4, 11, 12, A-F, 

Block 16, D.L. 185 
Cl. 6. Historic Area Annual Report 1974 

Cl, 7, Strathcona Rehabilitation Project - Sale of Property 
Cl. 8. School Location, Nelson Park 

The Council took action as follows: 
Clauses 1-3 inclusive . 

MOVED by Aid. Harcourt 

THAT the recommendations of the City Manager, contained in clauses 
1 and 2 be approved, and clause 3 be received for information. 

- CARRIED UNANIMOUSLY 


3296 S.E. Marine Drive, S.W. Corner of S.E. Marine Drive 
and Kinross - Lots 7 & 8, Subdivision of Lots 1-4 & 21-24, 
Block 10, District Lot 330 & 331, Group 1, N.W.D. - 
Present Zone: (RT-2). Two Family Dwelling District - 
Requested Zone: Industrial and/or Commercial - 
Applicant: Tom Holmes, c/o Bryan Kershaw, Barrister 
and Solicitor. (Clause 4) 


MOVED by Aid. Harcourt 

THAT this clause be deferred, pending the hearing of a 
delegation from Mr. B. Kershaw, as requested, and arrangements left 
with the City Clerk. 

- CARRIED UNANIMOUSLY 


Regular Council, June 24, 1975 

CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Building and Planning Matters 
(June 20, 1975) 

1130 West Pender Street - Lots 3, 4, 11, 12, A-F, 
Block 16, D.L. 185 - Present Zone: (CM-1) Commercial 
District - Requested Zone: (CD-I) Comprehensive Dev- 
elopment District - Applicant: Mr. Charles T. Paine, 
Paine and Associates, Architects. (Clause 5) 

MOVED by Aid. Bowers 

THAT this clause be received and the matter be referred to a 
Public Hearing. 

- CARRIED UNANIMOUSLY 


Clauses 6 & 7 


MOVED by Aid. Volrich 
i THAT the recommendations of the City Manager, contained in clauses 

I 6 and 7, be approved. 

i - CARRIED UNANIMOUSLY 


I 


In dealing with Clause 8 of this report. Council also agreed 
to consider Clause 2, Report I of the Standing Committee on 
Planning and Development on the same topic. 

School Location - Nelson Park 
(Clause 8) 


Nelson Park. 
I Report I. (Clause 2) 

I 

With the permission of Council Mr. J. Hober, on behalf of the 
Nelson Park Advisory Committee, addressed the Council and expressed 
concern with the scheme proposed for Nelson Park as contained in the 
I Standing Committee's report. 

' MOVED by Aid . Bowers 

THAT the recommendations of the Planning and Development Committee 
I as contained in clause 2 of its report of June 12, 1975, be approved. 

- CARRIED 

(Aid. Rankin opposed) 

MOVED by Aid . Bowers 

THAT the recommendation of the City Manager as contained in clause 
8 of his report of June 20, 1975, be approved. 

- CARRIED 

(Aid. Rankin opposed) 


Council agreed to vary the Agenda to consider clause 
2, Report VI, Standing Committee on Community Services, 
June 19, 1975. 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Report of Standing committee on 
Community Services. 
(June 19, 1975) 

Demeter Flea Market Proposal 
(Clause 2) 

Council received a delegation from Mr. Richard Nathans, repres- 
enting the Demeter Village Cooperative Association, speaking in 
support of his application for a loan of $10,000 from the City. 

MOVED by Aid. Rankin 
j THAT the following recommendation of the Committee, contained in 

I this clause, be approved: 

"THAT the City endorse in principle the concept of 
I the open-air Sunday Market proposed by the Demeter 

! Village Co-operative Association and the location 

for the open-air market." 

i - CARRIED UNANIMOUSLY 

I 

i MOVED by Aid. Bird 

THAT Council approve a returnable grant of $3,000 to the organ- 
I ization. 

! - (lost) 

(Aid. Bowers, Boyce , Kennedy, Sweeney, Volrich and the Mayor 
. opposed) 

! 

I MOVED by Aid. Rankin (in amendment) 

THAT the amount of $3,000 in Alderman Bird's motion be struck 
and the figure of $10,000 be inserted in lieu thereof. 

' - LOST 


(Aid. Bird, Bowers, Boyce, Kennedy, Sweeney, Volrich 
and the Mayor opposed) 

The amendment having lost, the motion by Alderman Bird was 
put and LOST. 


Licenses a,nd Claims Matters 
(June 20, 1975) 


1020 Davie Street - 
Business License (Clause 1) 

MOVED by Aid . Bowers 

THAT no action be taken with respect to this clause. 

- LOST 

(Aid. Bird, Boyce, Cowie, Har court, Kennedy, Marzari, 
Rankin, Sweeney, Volrich and the Mayor opposed) 


Cent 'd . 


'3^' 34 o 

;jUL2 8 1970 

BOARD OF ADMINISTRATION 

PROPERTY MATTERS 
JULY 2k, 1970 

The Board considered matters pertaining to Properties and submits 
the following report. 

RECOMMENDATIONS 

1. Lease Renewal: Lot 2 

Sit: E/S of Granville St.. S. of Beach Ave. 

The Supervisor of Property and Insurance reports as follows: 

"Lot 2, Block 12if, D.L. 5^1 which is situated on the 
east side of Granville Street, South of Beach Avenue 
was acquired in 1956 and has been reserved from sale 
by the City Engineer for possible highway requirements. 

Since June 1, 1965? it has been leased to Pioneer 
Manufacturing Ltd., for off-street parking required 
for their milling operation. The site use is restricted 
to parking only and it does not have access except 
through property owned by the company. 

The company now requests a ij.-year lease renewal from 
June 1, 1970, to May 31, 197i4-. This term will coincide 
with the termination dates of their leases on adjoining 
C.P.R. lands. 

The Director of Planning concurs with the request. A 
review of the rental and terms and conditions of the 
lease indicates that the present rental being charged 
of $62.00 per month plus all taxes on land and improve- 
ments is producing a fair market rental return on the 
property . 

RECOMMENDED that the lease of Lot 2, Block 12i| , D.L. 
5i-|-l be renewed for a further i^-year term commencing 
June 1, 1970, at the same rate and subject to the 
same terms and conditions as contained in the original 
lease dated June 1, 1965." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 


2. Acquisition of Street Corner Cut-off 

E/S Payne St..N. of B.C. Hydro Right-of-Way 

The Supervisor of Property and Insurance reports as follows: 

"The City Engineer has received a local Improvement 
petition for installation of curbs and gutters on 
Payne St. from Wellington Avenue to the lane north of 
the B.C. Hydro Right-of-Way. In processing the petition, 
it was noted that Payne Street was sub-standard in 
width, being only L|.0' . To facilitate access to the 
lane, the City Engineer requested the acquisition of a 
10' X 10» corner cut-off from Lot 7, Block 11]., D.L.'s 
36 & 51 as shown on plan marginally numbered LP 54-0^* 
which is attached. 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Licenses and Claims Matters 
(June 20, 1975) (Cont'd) 

1020 Davie Street - Business License 
(Clause 1) (Cont'd) 

MOVED by Aid. Marzari 

THAT Mr. Garnet Balsden be requested to appear before Council 
so that Council may determine whether this kind of business is 
I desirable in the City of Vancouver or not. 
I - CARRIED 

(Aid. Bowers opposed) 


j Fire & Traffic Matters 
I (June 20, 1975) 


The Council considered this report, which contains fiva clauses, 
identified as follows: 

CI. 1. Sidewalk Cafes 

CI. 2. Temporary Closure of Alexander Street for 

Gastown Farmer's Market 
CI. 3. Additional Bus Stop Locations 
CI. 4. Granville Mall "Hot Dog" Kiosk 
CI. 5. Parking, Hudson Street Bridge 

The Council took action as follows: 

Sidewalk Cafes. 
(Clause 1) 

MOVED by Aid. Marzari 

THAT this clause be deferred and the Supervisor of Property and 
Insurance report to Council on the true market value of sidewalks 
and streets in front of restaurant premises . 

- LOST 

(Aid. Bird, Bowers, Cowie, Harcourt, Kennedy, Sweeney, 
Volrich and the Mayor opposed) 


Clauses 1-3 inclusive 

MOVED by Aid. Harcourt 

THAT the recommendations of the City Manager, contained in clauses 
1, 2 and 3 of this report, be approved. 

- CARRIED UNANIMOUSLY 


Granville Mall "Hot Dog" Kiosk 
(Clause 4) 

MOVED by Aid. Harcourt 

THAT this clause be deferred pending the hearing of a delegation 
from Mr. Bruhn at a later date, arrangements to be left with the 
City Clerk. 

- CARRIED UNANIMOUSLY 


Parking, Hudson Street Bridge. 
(Clause 5) 

MOVED by Aid. Harcourt 

THAT this clause be received for information. 


- CARRIED UNANIMOUSLY 
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Finance Matters 
(June 20, 1975) 

The Council considered this report, which contains seven clauses, 
identified as follows: 

Cl . 1. Block 52/42 Parking Garage - Major Signage Program. 

Cl. 2, Additional Manpower - Police Department. 

Cl . 3. Subdivision Approving Officer. 

Cl. 4. Amendment to Building By-law No. 4702. 

Cl. 5. Orpheum Theatre - Possible Economies. 

Cl. 6. Suggestions Meriting Awards. 

Cl . 7. Trial of Word Processing Equipment - City Planning Dept. 

The Council took action as follows: 

Block 52/42 Parking Garage - 
4ajor Sign 
(Clause 1) 


I Major Signage Program 


, MOVED by Aid . Bowers 

THAT the recommendation of the City Manager, contained in this 
clause, be approved. 

- CARRIED UNANIMOUSLY 


Additional Manpower - Police Department 
(Clause 2) 

MOVED by Aid . Bowers 

THAT the recommendation of the City Manager, contained in this 
clause, be approved: 

FURTHER THAT a copy of the report be sent to the Attorney-General 
confirming the previous action of council on February 18, 1975 on the 
same topic and requesting the Attorney-General to advise Council on 
the question of funding as soon as possible. 

- CARRIED 

(Aid. Harcourt, Marzari and Rankin opposed) 
Clauses 3-7 inclusive 


MOVED by Aid. Bowers 

THAT the recommendations of the City Manager, contained in clauses 
3, 4, 5, 6 and 7, be approved. 

- CARRIED UNANIMOUSLY 


Personnel Matters 
(June 20, 1975) 

Attendance of Housing Planner - 
Public Housing Tenants' Conference, 
Toronto, August 1 to 3 . (Clause 1) 

MOVED by Aid. Harcourt 

THAT the recommendation of the City Manager contained in this 
clause be approved. 

- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Property Matters 
(June 20, 1975) 

The Council considered this report, which contains five clauses, 
identified as follows: 

CI. 1. Subdivision to Restructure City-owned Lots 25 & 26, 

Block 19, D.L. 195, Plan 2573 and Lot 31 and Abutting 
Lane Blocks 17 & 18, D.L. 195, Plan 2002; Also privately 
owned Lots 32 & 33, Blocks 17 & 18, D.L. 195 

CI. 2. Consent to Assign Portion of Lots 4 to 6 , Block 122, 
D.L. 541, Known as 1420 Howe Street 

CI. 3. Rental Review 22' Strip of Waterloo Street 

North of Point Grey Road, Adjoining Lot 1, Block 4, 
D.L. 540 

CI. 4. Acquisition of Deteriorated Properties - 

Strathcona Rehabilitation Project - Lot 30, 
Block 103, D.L. 196 

CI. 5. Lease of Lots 2, 3 & 4, Block 123, D.L. 541 

Sit: S/E Corner of Granville & Pacific Streets 

The Council took action as follows: 
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Clauses 1-5 inclusive 

MOVED by Aid. Bird 

THAT the recommendations of the City Manager, contained in clauses 
1, 2, 3, 4 and 5 of this report, be approved. 

- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS 

B. Granville Street Pedestrian Transitway - Phase II 

Under date of June 13, 1975, the City Manager submitted the 
following summary of the report from the Director of Social Planning, 
the City Engineer and the Chief Constable on Granville Street Pedes- 
trian Transitway - Phase II: 

" SUMMARY. 


A series of proposals to be carried out under Local Improvement 

procedures for Phase II have been developed which take into account priorities 

of pedestrians, transit riders, property owners and businessmen. 

The amenities RECOMMENDED Include decorative Christmas lighting as well as 
benches and additional landscaping. The costs would be as follows: 

CHRISTMAS LIGHT Capital Cost Annual Costs (1975) 

Property Owners $17,000 Property Owners $6,000 ^iS§-^rep?icemlStf 

City — City (energey) 1,000 

TOTAL $17,000 TOTAL $7,000 

BENCHES & ADDITIONAL 
LANDSCAPING Capital Cost 

Property Owners (90%) $19,800 

City (10%) 2.200 

$22.000 

It is further RECOMMENDED that Council select a designer for the 
design of benches and planters and instruct the Director of Social 
Planning and the City Engineer to prepare terms of reference for the 
design work. 


The report also states that there Is a need for bus shelters, public washrooms and 
parking and that a Police Sub-station near the Mall would be desirable. The 
following are accordingly submitted for CONSIDERATION: 

1. BUS SHELTERS 

Council may choose between 

(1) a proposal for Seaboard Advertising Ltd. to Install 9 bus shelters for which 
Seaboard would pay half of the $72,000 capital cost ($36,000), the City 
would contribute $24,000 and the property owners $12,000 or 

(2) (Without Seaboard participation) City two thirds ($48,000) Property Owners 
one third ($24,000 - total $72,000). 

2. WASHROOMS 

It Is proposed that the City develop facilities In the North and South endsi of the 
Mall. Three alternatives are presented. The capital costs are $40,000 and the 
estimated annual operating costs and rental are from $30,000 to $40,000. 

3. PARKING 

670 parking spaces have been removed as. a result of the construction of blocks 61 
and 71, and 125 daytime on street parking spaces have been eliminated on Howe and 
Seymour. This represents a 10% reduction In parking on the south end of the Mall. 


Council Is asked to decide whether a short term parking facility of 
560 spaces should b« constructed at costs shown on Page 6 of the 
report and which could include w««iirooms, retail space and a 
Police Sub-station uaong other facilities. 


Council agreed to deal with each of the items on an individual 
basis. 

Christmas Lighting 

MOVED by Aid. Cowie 

THAT the recommendations of the Officials re Christmas lighting 
be approved. 


FURTHER THAT the Director of Legal Services be instructed to 
bring forward the necessary local improvement by-law for this item 
under the "petition principle". 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Granville Street Pedestrian Transitway - Phase II (cont'd) 

Benches and Additional Landscaping 

MOVED by Aid. Cowie 

THAT benches and additional landscaping (including design costs) 
be approved based on the cost-sharing recommended by the Officials. 

- (amended) 

FURTHER THAT the Director of Legal Services be instructed to 
bring forward the necessary local improvement by-law for this item 
under the "petition principle". 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Rankin (in amendment) 

THAT benches and additional landscaping, including design costs, 
be approved with the total costs being charged to the property owners. 

- CARRIED 

(Aid. Bowers, Cowie, Harcourt, Volrich and the Mayor opposed) 

The amendment having carried, the motion as amended and reading 
as follows was put and CARRIED UNANIMOUSLY. 

"THAT benches and additional landscaping, including design costs, 
be approved with the total costs being charged to the property 
owners . 

FURTHER THAT the Director of Legal Services be instructed to 
bring forward the necessary local improvement by-law for this 
item under the 'petition principle'. " 

Bus Shelters 

Mr. Sinclair, Seaboard Advertising Ltd., addressed Council on this 
item and displayed a model of the proposed bus shelter. 

MOVED by Aid. Marzari 

THAT consideration of bus shelters, washrooms, short-term 

parking and the Police Substation be referred to the Standing Committee 
on Planning and Development for consideration and report back to Council. 

{Aid. Bowers, Harcourt, Sweeney - CARRIED 

and Volrich opposed) 

C. Greek Day Committee for the Hellenic Community 
Street Parade and Festival - June 29, 1975 

The City Manager submitted the following report of the City Engineer 
dated June 20, 1975: 

"On June 17, 1975, Council considered « conmunlcatlon fro* Mr. Nick Zapantla 
of the Greek Committee for permission to close off six block* of West BroadiMy 
(Macdonald Street to Waterloo Street), for a street parade and Festival, on Sun- 
day, June 29, 1975. 

Because of the Involvement of other Civic Departments Police and the Transit 
Authority, there was not time to submit Information to City Council at Its meet- 
ing on June 17th. (the day after receipt of the application). A report was to 
be submitted to Council on June 24, 1975. 

On June 17th, Council passed the following motion: - 

"That the foregoing request be approved on the understanding 
that any expenses to the City will not exceed $500. In total." 

Normally, approvals for street closures Include a condition requiring the 
applicant to provide adequate Liability Insurance. Because there was no refer- 
ence to this aspect in the applicant's letter. It has not been specifically In- 
cluded by Council's approval of June 17, 1975. The matter of Liability Is par- 
ticularly Important In thl» case, because the Area to be ua«d la under construc- 
tion as part of the West Broadway Beautlf Icatlon project. Thia portion of tlitt 
project was to be completed by June 30th, but becauae the contractor haa been 
unable to obtain suitable materials on a^Mdvle, approximately half of the area 

will be uncompleted. ^ . ^ , „. , . - . 
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I CITY MANAGER'S AND OTHER REPORTS (cont'd) 

i Greek Day Committee for the Hellenic Community Street 
I Parade and Festival - June 29, 1975 (cont'd) 


Departmentally , we have been pursuing the matter of Liability Insurance by 
the applicants, however, to ensure its provision, it should be required as a con- 
dition of approval for the street closure. It is, therefore, reconmended that 
Mr. Nick Zapantis and the Greek Committee indemnify the City, by insurance, against 
all claims or damages which may result. 

It is dravm to Council's attention that because of previous difficulties on 
particular street closures, certain provisions and procedures were accepted by 
Council in 1971. 

Essentially, these provisions set a minimiim period of two weeks to allow 
processing of applications and also require written confirmation of the affected 
property owners or tenants and details of any physical installations on the street. 

In this particular application, the police must review manpower requirements 
and are concerned about the liquor licence. The Health Department wish to review 
the application carefully because of certain difficulties last year and B. C. 
Hydro need to make special arrangements to detour because of trolley bus opera- 
tion. 

For Council's information, the costs for the closure are estimated as 
follows : 

1. Signing and barricading, etc. - 600.00 

2. Street cleaning - 75.00 

3. Street decorations -2100.00 

Council's approval limited the City's contribution to $500.00 

The Engineering Department considers that the provisions and procedures 
adopted by Council in 1971 are still quite appropriate and unless Council 
directs otherwise, will continue to follow the procedures. 

It is RECOMMENDED that Mr. Nick Zapantis and the Greek Committee 
enter into an arrangement satisfactory to the Director of Legal Services 
indemnifying the City against all claims or damages arising directly or in- 
directly from the closure. Such indemnity to be in the form of Insurance in 
which the Ci^.y of Vancouver is named insured. " 


MOVED by Aid. Bird 

THAT the recommendation of the City Manager , contained in the 
foregoing report, be approved. 

- CARRIED UNANIMOUSLY 


I. Part Report of Standing Committee on 
Planning & Development 
(June 12, 1975) 


j The Council considered this report which contains three clauses, 
^identified as follows: 

1 

i Cl. 1. Robson Area Development 

CI. 2. Nelson Park 

i Cl. 3. City-owned Land - Foot of Angus Drive 

The Council took action as follows: 

Robson Area Development 
(Clause 1) 


MOVED by Aid. Bowers 

THAT the recommendations of the Committee be approved after 
amendment by adding the words "or partnership" after the word 
"sale"; 

FURTHER THAT the disposition of the City-owned land be referred 
:o the Property Development Fund. 

- CARRIED 


(Aid. Harcourt opposed) 
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Report of Standing Committee on 
Planning & Development 
(June 12, 1975) (continued) 


Kobson Area Development 
(Clause 1) (continued ) 


MOVED by Aid. Volrich 

THAT further consideration of this proposal be deferred to 
a future meeting of Council at which time representatives of 
Robson International Village Community Co-operative should be 
present to discuss this matter and, in the meantime, discussions 
with the interested parties continue. 


MOVED by Aid. Cowie (in amendment) 

THAT Aid. Harcourt meet with representatives of B.C. Hydro, 
Robson International Village and the developers to discuss the 
possibilities of an integrated development in this area. 


- LOST 


(Aid. Bird, Boyce, Harcourt, Kennedy, Marzari, Rankin, 
Sweeney, Volrich and the Mayor opposed) 


The amendment having lost. Alderman Volrich 's motion was put 
and CARRIED UNANIMOUSLY. 


Nelson Park (Clause 2) 


For Council action see Page 7 of these Minutes. 


City-owned Land - Foot of Angus Drive 
(Clause 3) 


MOVED by Aid. Bowers 

THAT the recommendations of the Committee contained in this 
clause be approved. 

- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 


II. Part Report of Standing Committee on 
Finance & Administration 
(June 12, 1975) 

' The Council considered this report which contains four clauses, 
identified as follows: 

CI. 1. University Women's Club - Request for Grant 

CI. 2. 1976-80 Capital Program 

I CI. 3. Social Planning Department Artists Gallery 

j CI. 4. Playhouse Theatre Centre of B. C. - Grant 

The Council took action as follows: 

liJniversity Women's Club - 
Request for Grant (Clause 1) 

MOVED by Aid. Volrich 

THAT the recommendation of the Committee contained in this 
clause be approved. 

I - CARRIED BY THE REQUIRED 

I MAJORITY 

I 

j (Aid. Bowers opposed) 

1I976-8O Capital Program 
(jClause 2) 

pVED by Aid. Volrich 

j THAT this clause be received for information. 

i 

- CARRIED UNANIMOUSLY 

Jjocial Planning Department Artists Gallery 
!|Clause 3) 

i 

pVED by Aid. Volrich 

j THAT the recommendations of the Committee contained in this clause 
e approved after amending Recommendation 'c' by striking out t he words 
^ssist in the drafting of the Constitution and By-laws of the private, 
pn-profit Artists Gallery and". 

- CARRIED UNANIMOUSLY 

:.ayhouse Theatre Centre of B. C. - Grant 
::iause 4) 


:)VED by Aid. Volrich 

' THAT the recommendation of the Committee contained in this clause 
i approved. 


- CARRIED UNANIMOUSLY 
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j CITY MANAGER'S AND OTHER REPORTS (cont'd) 
I ~ ~~~ 

III. Report of Standing Committee on 
Housing & Environment 
(June 12, 1975) 


The Council considered this report which contains seven clauses, 
identified as follows: 


CI. 

1. 

Garbage Collection From Duplexes 

CI. 

2. 

Fireproof Mattresses 

CI. 

3. 

Pioneer Park 

CI. 

4. 

Bicycle Routes 

CI. 

5. 

Chairman's Report on C.F.M.M. Conference 

CI. 

6. 

Street Lighting 

CI. 

7. 

Housing Conversion Study 

The 

Council took action as follows: 


Garbage Collection from Duplexes 
i (Clause 1) 

I MOVED by Ald.Harcourt 

THAT Recommendation 'A' of the Committee contained in this clause 
be approved after amendment to read as follows: 

'A. That the City provide two cans free garbage collection 
i per week for all houses in the City no matter how 

zoned, effective January 1, 1976 . ' 

- CARRIED UNANIMOUSLY 

1 MOVED by Aid. Harcourt 

THAT Recommendation 'B' of the Committee contained in this clause 
be approved after amendment to read as follows: 

i 

j 'B. That the City provide four cans of free garbage collection 

I per week for all duplexes, effective January 1, 1976. ' 

- CARRIED UNANIMOUSLY 

I MOVED by Aid. Harcourt 

TI^AT Recommendation 'C' of the Committee contained in this clause 
be approved after amendment to read as follows: 

'C. That funds be authorized in advance of the 1976 budget 
to permit the City Engineer to purchase the required 
i additional collection trucks.' 

(Underlining denotes _ CARRIED UNANIMOUSLY 

amendment) 

Fireproof Mattresses 
(Clause 2) 

MOVED by Aid. Harcourt 

THAT the recommendations of the Committee contained in this 
clause be approved. 

- CARRIED UNANIMOUSLY 

Pioneer Park 
(Clause 3) 

MOVED by Aid. Harcourt 

THAT the matter of design for Pioneer Park be referred back to 
the Park Board, appropriate City staff and the Urban Design Group for 
re-design in line with the Committee's comments, and report back to 
the Committee; and that the Director of Finance report back to the 
Committee on sources of funding this project. 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Report of Standing Committee on 

Housing & Environment (June 12, 1975) (Cont'd) 

Bicycle Routes 
(Clause 4) 

MOVED by Aid. Harcourt 

THAT the recommendations of the Committee contained in this clause 
be approved. 

- CARRIED UNANIMOUSLY 


Clauses 5, 6 & 7 

MOVED by Aid. Harcourt 

THAT the resolutions contained in Clauses 5, 6 & 7 of this 
report be received for information. 

- CARRIED UNANIMOUSLY 


IV. Report of Standing Committees on 

Community Services & Finance & Administration 
(June 19, 1975) 


Grant Requests - Spring 1975 
(Clause 1) 

A. Leisure Link 

MOVED by Aid. Rankin 

THAT a grant of $14,690 be approved, payable to the Park 
Board to pay the salaries and benefits of two Leisure Link workers 
for 10 months, until April, 1976. At the end of this time, the 
service will be evaluated by the Park Board to determine if it 
will be included in future Park Board West End budgets. 

- LOST NOT HAVING RECEIVED 
THE REQUIRED MAJORITY 

(Aid. Bird, Bowers, Kennedy, Sweeney & Volrich opposed) 

B. Red Door Recreation Project 

MOVED by Aid. Rankin 

THAT the recommendation of the Committee contained in this clause 
be approved. 

- CARRIED BY THE REQUIRED 
MAJORITY 

(Aid. Bowers opposed) 

C. New Hope Centre 

MOVED by Aid. Rankin 

THAT the recommendation of the Committee contained in this clause 
be approved. 

- CARRIED UNANIMOUSLY 

D. Cross-Reach Single Parents 

MOVED by Aid. Rankin 

(i) THAT Vancouver City Council approve a grant of $14,040 (net 
$7,020 after C.A.P. recovery) for the Cross-Reach Single 
Parents Program, subject to the Program being offered in the 
West End. This grant to cover the 10 month period from June 
1, 1975 to March 31, 1976. 
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Item No. 2 cont'd 

Following negotiations with the owners, they have agreed 
to convey the requested corner cut-off for the sura of 
$75.00 made up as follows :- 

a) Payment for loss of land $50.00 

b) Payment for loss of an ornamental pine tree 25.00 


$75.00 


The City Engineer has endorsed this settlement. 

RECOMMENDED that the Supervisor of Property and Insurance 
be authorized to acquire the portion of Lot J, Block llj_, 
D.L.'s 36 & 5lj as shown on plan marginally numbered LP 
5i-|-08 on the foregoing basis, the cost to be charged to 
Account Code #li|6/l801." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 


3. Acquisition for Urban Renewal Project 6 
31^25 McGill Street 

The Supervisor of Property and Insurance reports as follows: 

"Lots 13 & Ik, Blk. L, H.T., being 3i4.25 McGill Street are 
required for Urban Renewal Project 6, which project in- 
cludes various lands located adjacent to the South 
approaches of the Second Narrows Bridge. The lands in 
this area are to provide new industrial sites. 

These premises comprise a one-storey frame dwelling with 
full basement, erected in 1919 on a site consisting of 
two lots each L|.9.99' x 122' in size, zoned RS-1. The 
dwelling contains 5 rooms on the main floor plus Ij. rooms 
in the basement, 6 plumbing fixtures, has a patent shingle 
roof, wood shingles on the exterior, a concrete foundation 
and is heated by an oil range and an oil space heater. 
This dwelling is in fair condition for age and type and 
is occupied by the owners. 

On November 1969, City Council approved the expropriatio 
of this property as per Item S, Property Matters, 
October 31) 1969, the owners having refused an offer of 
$28,000.00. Professor E.C.E. Todd was appointed as the 
City's nominee to the Board of Arbitration. Further 
negotiations with the owners have failed to produce a 
settlement and while the owners have appointed their 
nominee to the Arbitration Board, agreement has not yet 
been reached on the appointment of a chairman. 

The subject property is required at an early date by the 
City Engineer for the installation of utilities. Also, 
title to the property is required to facilitate completion 
of the new subdivision. On a recent date the City 
Solicitor requested the owners to convey their property 
to the City without prejudice to their claims for compen- 
sation. This request was refused. 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

i Report of Standing Committee on 

Community Services & Finance & Administration 
(June 19, 1975) (Continued) 

Cross-Reach Single Parents 
(continued) 


(ii) THAT the grant be paid to the Cross-Reach Society 
which will administer the grant. 

- LOST NOT HAVING RECEIVED 
THE REQUIRED MAJORITY 

(Aid. Bird, Bowers, Boyce , Kennedy, Sweeney & Volrich opposed) 


E. Vancouver Resource Society for the 
Physically Disabled _^ 

MOVED by Aid. Rankin 

THAT the recommendation of the Committee contained in this 
clause be approved. 

- CARRIED UNANIMOUSLY 


F. The New Corinthians Society 

MOVED by Aid. Rankin 

THAT Vancouver City Council approve a grant of $3,000 to the 
Society for bedding and appliances at their Communicy Corrections 
Centre, subject to the Society raising an equal amount of money from 
private or voluntary sources. 

(Aid. Bird, Bowers, Boyce, Harcourt, - LOST NOT HAVING RECEIVED 

Kennedy, Sweeney & Volrich opposed) THE REQUIRED MAJORITY 

G. Owl House 


MOVED by Aid. Rankin 

THAT the recommendations of the Committee contained in this 
clause be approved. 

- CARRIED UNANIMOUSLY 


H. Social Planning and Review Council 
of B. C. (SPARC) 

MOVED by Aid. Rankin 

THAT the recommendation of the Committee contained in this 
clause be approved. 

- CARRIED UNANIMOUSLY 

I 

i MOVED by Aid. Rankin 

THAT the recommendation of the Committee that no grants be made to 

Willing Hands for Help 

The New Vancouver Opportunities Program Workshop 

- YWCA - Intake Worker 

- Killarney Champlain Citizens for Action. 

be approved. _ carried UNANIMOUSLY 
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V. Report of Standing Committee on 
Finance & Administration 
(June 19, 1975) 


Development Permit Application Process 
(Clause 1) 


MOVED by Aid. Volrich 

THAT this clause be received for information. 

- CARRIED UNANIMOUSLY 


VI. Report of Standing Committee on 
Community Services 
(June 19, 1975) 


The Council considered this report, which contains two clauses, 
identified as follows: 

Cl. 1. Cedar Cottage-Kensington Area - 

Pilot Project in Community Corrections 

Cl. 2. Demeter Flea Market Proposal 

The Council took action as follows: 


Cedar Cottage-Kensington Area - 

Pilot Project in Community Corrections 

(Clause 1) 


MOVED by Aid. Rankin 

THAT the recommendation of the Committee contained in this clause 
be approved. 

- CARRIED UNANIMOUSLY 


Demeter Flea Market Proposal 
(Clause 2) 


For Council action, see Page 8 of these Minutes. 


COMMITTEE OF THE WHOLE 


^40VED by Aid. Boyce 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

i^OVED by Aid. Bird 
SECONDED by Aid. Rankin 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 
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BY-LAWS 


BY-LAW TO CREATE BOARDS TO BE 
KNOWN AS THE "DEVELOPMENT PERMIT 
BOARD" AND THE "DEVELOPMENT PERI4IT 
ADVISORY PANEL" 

MbVED by Aid. Bowers 
SpCONDED by Aid. Bird 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

3VED by Aid. Bowers 
ECONDED by Aid. Bird 

THAT the By-law be given second and third readings and the Mayor 
a^d City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


BY-LAW TO AMEND BY-LAW NO. 3 575 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW TO CREATE THE NEW {C-3A) 
COMMERCIAL DISTRICT SCHEDULE 

^VED by Aid. Rankin 
ECONDED by Aid. Volrich 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
3|eclared the By-law open for discussion and amendments. 

There being no amendments, it was 

^VED by Aid. Rankin 
ECONDED by Aid. Volrich 

THAT the By-law be given second and third readings and the Mayor 

i|nd City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

BY-LAW TO AMEND BY-LAW NO. 3 575 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW 

k)VED by Aid. Harcourt 
5|eC0NDED by Aid. Rankin 

THAT the By-law be introduced and read a first time. 

Md. Boyce & Sweeney opposed) _ CARRIED 

The By-law was read a first time and the Presiding Officer 
eclared the By-law open for discussion and amendments. 

There being no amendments, it was 

OVED by Aid. Harcourt 
r^ONDED by Aid. Rankin 

THAT the By-law be given second and third readings and the Mayor 
nd City Clerk be authorized to sign and seal the By-law. 

- - CARRIED 


(Aid. Boyce and Sweeney opposed) 
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BY-LAWS (cont'd) 


i. BY-LAW TO AMEND BY-LAW NO. 3 57 5 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW (50 BLOCK EAST CORDOVA ST.) 

,^OVED by Aid. Harcourt 
SECONDED by Aid. Rankin 

THAT the By-law be introduced and read a first time. 

- CARRIED 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

^OVED by Aid. Harcourt 
SECONDED by Aid. Rankin 

THAT the By-law be given second and third readings and the Mayo 
and City Clerk be authorized to sign and seal the By-law. 

- CARRIED 

(Aid. Bowers, Marzari and Volrich are excused from voting 
on this By-law. ) 


5. BY-LAW TO AMEND BY-LAW NO. 3 844 

BEING THE BOARD OF VARIANCE BY-LAW 

MOVED by Aid. Bowers 
SECONDED by Aid. Bird 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Bowers 
SECONDED by Aid. Bird 

THAT the By-law be given second and third readings and the Mayo 
and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

MOTIONS 

A. Allocation of Land for Highway Purposes 
North 2.5 feet of Lot 23, Block 5 East 
Half of Section 25, T.H.S.L. 


MOVED by Aid. Rankin 
SECONDED by Aid. Volrich 

THAT MIEREAS the registered owner has conveyed to the City of 
Vancouver, for road purposes, the following described lands: 

1. North 2.5 feet of Lot 23, Block 5, East half of Section 
25, Town of Hastings Suburban Lands. 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for road purposes. 


cont'd . 
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: MOTIONS (cont'd) 

1 

Allocation of Land for Highway Purposes 
, North 2.5 feet of Lot 23, Block 5 East 
Half of Section 25, T.H.S.L. (cont'd) 

■ BE IT THEREFORE RESOLVED THAT the above described lands so 

; conveyed be, and the same are hereby accepted and allocated for 
j road purposes, and declared to form and constitute portions of 
j road. 

' - CARRIED UNANIMOUSLY 


B. Construction of Pavement and Curbs 
Both Sides of Victoria Drive from 
19th Avenue to Victoria Diversion 

MOVED by Aid. Rankin 
SECONDED by Aid. Volrich 

THAT 

WHEREAS the construction -of p;ivement and curbs on both 
sides of Victoria Drive from 19th Avenue to Victoria Diversion 
(hereinafter called "the said project") was rocommended by 
the Board of Administration on 21 September, 1973, and approved 
by Council on 25 September, 1973, as a local improvement to be 
paid in part by special assessment upon the real property to 
be benefited thereby; 

AND WHEREAS the said project was advanced as a local 
improvement on the initiative principle to a Court of Revision 
on 29 November, 1973; 

AND V7HEREAS Lot 7, Blocks 11 and 12, District Lot 
195 (hereinafter called "the said lot") abuts the said project; 

AND WHEREAS the said lot is zoned( C-2) Commercial District 
(Suburban) under Zoning and Development By-law No. 3575 and 
has constructed thereon a single family dwelling; 

AND WHEREAS on 2 9 November, 1973, Council deemed 
that the said project would specially benefit the real property 
abutting the said project and undertook the same subject to 
relief being given under section 67 of Local Improvement Pro- 
cedure By-law No. 3614 to the said lot which is being used for 
residential purposes, until either an industrial development 
is approved or the said lot is acquired by the City; 

AND WHEREAS the special annual assessment for the 
said project to be imposed on the said lot for a period of 
fifteen (15) years if it is used for industrial purposes is 
$212.28; 

AND WHEREAS the special annual assessment for the 
said project to be imposed on the said lot for a period of 
fifteen (15) years if it is used for residential purposes is 
$70.75; 

BE IT THEREFORE RESOLVED that for the foregoing 
reasons the Council, by not less than two-thirds of all of 
its members, hereby deems and declares that the said lot 
would be unjustly affected by the imposition of a special 
annual assessment for the said project as if it were used for 
industrial purposes and that the special annual assessment 
for the said project be imposed on the said lot for the year 
1975, as if the said lot were used for residential purposes, 
that is to say, the annual sura of $70.75. 


:?legular Council, June 24, 1975 

MOTIONS (cont'd) 

:onstruction of Pavement and Curbs 
Both Sides of Victoria Drive from 
L9th Avenue to Victoria Diversion (cont'd) 

The Collector of Taxes is hereby directed to enter 
in the tax roll against the said lot the amount of the reduced 
assessment for the year 1975 only. The difference in the 
special annual assessment that would have been imposed on the 
said lot if it was used for industrial purposes and the 
special annual assessment to be imposed pursuant to this 
resolution shall be provided out of the general funds of the 
City. 
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- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 


... Vancouver Historical Insights Limited 

MOVED by Aid. Kennedy 
iJECONDED by Aid. Harcourt 

THAT WHEREAS the organization known as Vancouver Historical Insights 
Limited at 16 Water Street was estaiblished to provide cultural, 
social and educational services to school children, senior citizens, 
Vancouver residents and visitors by way of audio-visual presentations 
of Vancouver history and tours of Vancouver Heritage areas; 


AND WHEREAS its skills and premises could be harnessed to help the 
City's U.N. Committee on "Habitat" 1976; 

AND WHEREAS I have investigated the services provided by Vancouver 
Historical Insights Limited, talked with their staff, inquired 
about their program from civic officials and am impressed with its 
value and merit; 

THEREFORE BE IT RESOLVED THAT City Council request the Director of 
Social Planning to evaluate Vancouver Historical Insights Limited 
with respect its usable facilities and report back to City Council 
on ways and means of developing an audio-visual program on Vancouver, 
Past, Present and Future, including the provision of city financing 
for such a program. 


- CARRIED UNANIMOUSLY 


Pier Group Mural Company - Golden Pigeon Mural 

Alderman Cowie requested permission to amend the motion submitted 
on June 17, 1975, as follows: 

^lOVED by Aid. Cowie 
SECONDED by Aid. Harcourt 

THAT WHEREAS Council on May 27, 1975, approved the Golden Pigeon 
^[ural proposed by Pier Group Mural Company for the exterior wall 
iff 333 Carrall Street; 

AND WHEREAS it is considered that this mural would be detrimental 
o the appearance of Pigeon Park; 

THEREFORE BE IT RESOLVED THAT that porti on of the resolution 
.pproving this mural be rescinded. ~ 

^n"'"^!!.-'^^^^' Marzari, - LOST NOT HAVING RECEIVED 

Rankin & Sweeney opposed) THE REQUIRED MAJORITY 

Underlining denotes 
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MOTIONS (cont'd) 


3 . Commencement Times for Council Meetings 

MOVED by Aid. Kennedy 
SECONDED by Aid. Sweeney 

THAT WHEREAS the present policy of Council is that Regular 
Council Meetings commence at 2:00 p.m. and reconvene at least 
two evenings a month at 7:30 p.m., 

I 

; AND WHEREAS this policy was established to generate public 

interest and attendance; 

AND WHEREAS experience has shown that this objective has not 
been achieved; 

AND WHEREAS evening meetings result in increased expenses for 
additional security personnel, staff overtime as well as inconvenience 
to Department Heads ; 

BE IT THEREFORE RESOLVED that effective September 1, 1975, Council 
I revert to its previous practice of scheduling regular meetings at 
[ 9:30 a.m., except when by resolution of Council and for stated reasons, 
evening meetings are called. 

- LOST 

(Aid. Bowers, Boyce , Cowie, Harcourt, Marzari, Rankin, Volrich 
and the Mayor opposed) 


4. MOVED by Aid. Volrich 
SECONDED by Aid. Boyce 


THAT WHEREAS high interest rates, in addition to high costs, 
are resulting in great hardship and difficulty to a great many 
people who are purchasing their own homes or desiring to 
purchase their own homes; 

AND WHEREAS previous resolutions on this subject before the 

U.B.C.M. and the C.F.M.M. have failed to be approved, mainly 
' because the resolutions have urged that all interest payments 

I on home mortgages be deducted from income and such a move 

1 would in fact unfairly benefit the onwers of more expensive 

homes and encourage homeowners to maintain mortgages on their 

homes to the highest extent possible; 

, AND WHEREAS a reasonable ceiling on such deductions would avoid 

such inequities and would serve the purpose of assisting many 
people to purchase and maintain their own homes; 

THEREFORE BE IT RESOLVED as follows : 

1. That the Federal Government be urged to implement, commencing 
in 1976, a plan to allow interest payments on home mortgages 
to be deducted from income for income tax purposes to a 
maximum of $100.00 per month, or $1,200 per year; 

2. That the amount of such deduction be reviewed from year to 
year to determine any appropriate adjustment to such de- 
duction having regard to changes in average interest rates 
and other factors; 

3. That this resolution be brought before the next general 
meetings of the U.B.C.M. and C.F.M.M. for their approval. 


- CARRIED UNANIMOUSLY 
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MOT IONS (cont'd) 

iU L. — L_ 

MOVED by Aid. Bowers 
SECONDED by Aid. Harcourt 

NOTWITHSTANDING the sexist tone of the followinq advertisamenL. 
which appeared in local newspapers on June 21 of International 
Women's Year; 


/ 

r\ V'V'^ CITY OF VANCOm'ER 

tmcm OF RECREATIOM SERVICES 
BOARD OF PARKS AND RZCEEATIOH 

One of Canada's most outstandirg parks and recreation 
systems is embarianB on a program invohir? a broad re- 
evaluation ot its policies and objectives in providing recre- 
ation scr\'ices and facilities. This will include develop- 
ment and introduction of a decentralized area manage- 
ment approach, a redefinition of all recreation plans and 
programs and a reorganization of staff as appropriate. 

The Park Board is seeking a Director of Recreation Ser- 
vices to assume full responsibility for achieving these 
goals and for the ongoing development and management 
of the Board's recreation facilities and services. "The Di- 
rector will initially be responsible for a staff of approxi- 
mately 75 persons and an annual operating budget of ap- 
proximately 2.25 million doUars. This is a uniqueopportu- 
nity for a candidate who has demonstrated that^ahas the 
required management skills and potential forfurtner suc- 
cess. 

Applications should be obtained from and relumed, pref- 
erably together with a detaUed resume indicating educa- 
tion and experience, to the Director of Personnel Services, 
453 West 12lh Avenue, Vancouver, B.C. 

June 21. 1975 


BE IT RESOLVED THAT Council reaffirm that it does not discrim- 
inate between male and female applicants for this or other 
positions . 

- CARRIED UNANIMOUSLY 


NOTICE OF MOTION 


The following Notice of Motion was submitted this day and 
recognized by the Chair: 

1. MOVED by Aid. Boyce 

THAT WHEREAS two major public hearings in the last few 
months have been one member short because of the justifiable 
absence of a member; 

AND WHEREAS these hearings are always matters of great 
importance both to the public as well as to Council; 

THEREFORE BE IT RESOLVED THAT one Thursday a month be 
set aside for public hearings (if required) for the balance 
of this year; 

AND FURTHER THAT in future vears whAn m*»Af:inrr <^.«t-s are 

set at the inaugural Council, public hearing dates also be 
named for the entire year. 

(Notice) 


The Council adjourned at 6:50 p.m. 


The foregoing are Minutes of the Regular 
Council Meeting of June 24, 1975, adopted 
July 8, 1975. 
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Manager's Report, June 20, 1975 


(WORKS - 1) 


WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 


RECOMMENDATIONS : 


1. C.N. Spur tracks crossing over Vernon Drive and Lot 2, North of Powell Street 
The City Engineer reports as follows: 

"The Canadian National Railways have applied for permission to cross Vernon 
Drive and Lot 2 north of Powell Street with spur tracks, in order to serve the Van 
Term development on the south shore of Burrard Inlet. Lot 2 was acquired by the 
City in the past for street purposes. 

I RECOMMEND that: 

(a) The application be approved subject to the conditions set out in a railway 
crossing agreement satisfactory to the Director of Legal Services. 

(b) Your Engineer be authorized to sign the application (to the Canadian Transport 
Commission) on behalf of the City after: 

(i) the plan has been amended to his satisfaction 

(ii) the Canadian National Railway has executed the said railway crossing 
agreement 

(c) The agreement be executed on behalf of the City." 

The City Manager RECOMMENDS that the foregoing be approved. 

2. Closure of lane west of Cambie St., between lOth Avenue and lane north of lOth 
Avenue - adjacent to Lots A - E, Block 360, D.L. 526, Plan 3453, and Plan 4386 

The City Engineer reports as follows: 

"An application has been received to purchase the 12 foot lane west of Cambie 
Street between 10th Avenue and the lane north of 10th Avenue. The applicant, the 
owner of the lands of both sides of the lane, wishes to consolidate his lands and 
the lane into one parcel. He is prepared to dedicate 10 feet for the widening of 
Cambie St. This lane is surplus to the City's highway requirements. 

I RECOMMEND that all that portion of lane dedicated by the deposit of Plan 3453 
be closed, stopped up and conveyed to the abutting owner subject to the following 
conditions : 

(a) The applicant to pay $6,250 for the surplus land acquired over the land 
dedicated in accordance with the recommendation of the Supervisor of Property and 
Insurance. 

(b) The applicant to provide and register a subdivision plan satisfactory to the 
Approving Officer. The plan to consolidate the closed lane with the abutting lands 
and dedicate the required 10 foot widening strip for highway purposes. 

(c) The applicant to pay for the removal or relocation of all utilities and any 
other costs to affect the subdivision of the site. 

Information for the City Manager: 


Size of land 12' x 125' 

Area 1,500 sq. ft. 

Zoning C-2 

Estimated Market Value per Square Ft $25.00 

Assessed value per Square Foot $ 6.75" 


The City Manager RECOMMENDS that the foregoing be approved. 


. J 
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Board of Administration, July Z'n., 1970 


(PROPERTIES) 


3 


Item No , 3 cont 'd 


To enable the project to proceed the City Solicitor now 
requests authority to apply to the Court for a Vesting 
Order and a Warrant of Possession. 

RECOMMENDED that the Corporation Counsel be authorized to 
apply for a Vesting Order and a Warrant of Possession in 
accordance with the foregoing report." 


Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be approved. 


Giroday Sawmills Ltd. 

A letter dated July 13j 1970 has been received from Giroday 
Sawmills Ltd., copies of which are circulated for Council 
information. 

At a meeting on May 26, 1970, City Council adopted the 
following recommendation of the Standing Committee on Planning 
and Development: 

"THAT the Board of Administration be requested to 
report back to Council as quickly as possible on 
the phasing of development in False Creek on two 
alternative bases: 

a) on the problems of the tenants, 

b) on the capability of the City to complete 
redevelopment as quickly as possible; 

all the existing tenancies to be negotiated, with 
the exception of the portion of land between Johnston 
Terminals and V.I.E.W,, on the basis of a six-months' 
term at market value in 1971 and then on a month to 
month basis until Council has decided the total program, 
at which time the leases could be reviewed." 

This resolution followed consideration of a report from the 
Supervisor of Property and Insurance and representations 
from Mr. L. DeLa Giroday of Giroday Sawmills Ltd. 

A report dealing with the phasing of development of False 
Greek is due to be completed within the next week or two, 
and. 


Your Board 

RECOMMENDS that Mr. Giroday be given the opportunity to speak to the 
matter at the time the report is being considered by Council. 

DELEGATION REQUEST - MR. K DE LA GIRODAY 


Extension of Lease 


m ADOPTio,^ SEE 



Manager's Report, June 20 , 1975 (WORKS - 2) 

3. Tender No. 39-75-3 - Truck Chassis 

Tender No. 41-75-6 - Sanitation Packer Bodies 

The City Manager submits the following report of the City Engineer and 
Purchasing Agent: 

"Tenders for the chassis were opened on May 12, 1975, and tenders for the 
refuse bodies were opened May 20, 1975, and referred to the City Engineer and 
Purchasing Agent for report. 

Funds for this purchase are provided in the Truck Replacement Account. 

The Engineering Department has a large number of sanitation refuse packers 
(32) scheduled for replacement. Because the capital cost of this purchase is 
estimated at $1,300,000, and the success of the units is critical to our 
sanitation operation, it is desirable for the City to conduct a short term 
evaluation program of trucks and bodies which have not been used by the City 
before. We propose to purchase six units with various drivelines and bodies; 
the data obtained by operating these six units for 2-3 months will provide 
information for the purchase of the balance of the replacement vehicles (26) 
later in the fall. This report deals with the purchase of the six chassis and 
bodies to be used for the evaluation program. 

I. Truck Chassis - Tender No. 39-75-3 

Tenders were called for six trucks asking for prices on at least four different 
engines and three different transmissions. Bids were received from six 
different suppliers. Three of the suppliers, Musgrove Ford, Rod McCallum 
Ford and International Harvester are not being considered because they have 
offered trucks with which the City of Vancouver has experience. Of the 
remaining three bids. Inland Kenworth and White Truck Ltd. offer the most 
suitable alternates. To obtain experience with as many combinations of 
engines and transmissions as possible, we are recommending the purchase of 
the following six trucks: 

(a) Two - White model WFT6364 

c/w Cummins NH230 Diesel engine and Sundstrand Transmission 

(b) One - White model WFT6364 

c/w Detroit Diesel 6-71 engine and Sundstrand transmission 

(c) One - Kenworth model PD223 

c/w Detroit Diesel 6-71 engine and Sundstrand transmission 

(d) Two - Kenworth model PD223 

c/w Detroit Diesel 6V-53 engine and Sundstrand transmission 

Although the evaluation period is limited, this selection of trucks should 
provide sufficient information regarding maintenance and improved operating 
characteristics so that the most economical chassis can be purchased in the 
fall. 

i) We RECOMMEND acceptance of the bid from White Truck Ltd. for three White 
model WFT6364 trucks c/w Sundstrand transmission, two with Cummins NH230 
engines and one with Detroit 6-71 engine at a total cost of $81,748 (two 
at $27,052 and one at $27,164 plus optional lateral track rods at $160 
each) plus 5% Provincial Sales Tax. 

ii) We RECOMMEND acceptance of the bid from Kenworth Trucks for three Kenworth 
model PD 223 trucks c/w Sundstrand transmission, two with Detroit 6V-53 
engines and one with a Detroit 6-71 engine at a total cost of $78,907 (two 
at $25,974 and one at $26,959 plus 5% Provincial Sales Tax. 

II. 25 Yd. Refuse Bodies - Tender No. 41-75-6 

Prices were called for two classes of refuse bodies: low density units 
similar to the units we are presently using, and high density units which 
are claimed to carry up to 6,000 pounds more pay load in the same size body. 
The high density bodies, however, are not being considered because, in the 
units bid, the extra weight causes the gross vehicle weight to exceed that 
allowed by the Motor Vehicle Act. 


Cont'd . . 
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(WORKS - 3) 


Clause 3 Cont'd 

Ten bids were considered for low density bodies. Bids Number 2, 5, and 
10 for Hell Mark III, Leach Sanlcrulser and Garwood LP725-9 respectively are 
not being considered as the City has owned and operated these particular 
makes and models. Bids Numbers 3 and 7 for Pakmor units do not meet speci- 
fications as they offer a density of 650 lb/cubic yard instead of the 700 
lb/cubic yard density specified. Bid Number 9 is considered to be too 
expensive for the capacity provided. The remaining four bids are discussed 
below. 

a) Bid No. 1 for an E-Z-Pack model M200A. We have examined smaller models 
of this unit and consider it to be a possible alternative to the refuse 
body we are now using. 

b) Bid No. 4 for an E-Z-Pack model C250. A comparison of the specifications 
of Bid No. 1 and 4 Indicates that the major differences between the two 
units are hopper capacity and hydraulic cylinder sizes and this unit 
should also be considered. 

c) Bid No. 6 for a Hell model Mark IV. Although we have a number of Hell 
bodies in the current fleet, this model is different from the model we 
are now using and should be evaluated. 

d) Bid No. 8, for a Dempster model DRK25. This unit was offered as a high 
density unit, but does not meet specifications as a high density unit. 
Therefore, it is being considered as a low density unit offering one of 
the best packing densities in this class. 


At least two models of each make should be purchased to provide a 
reasonable sample. After a comparison of specifications, payload capacities 
and costs, the following bodies appear most suitable for this sample. 


a) 

one 

E-Z-Pack model M200A refuse packer -(Bid No. 1) 

b) 

one 

E-Z-Pack model C250 refuse packer - (Bid No. 4) 

c) 

two 

Hell Mark IV refuse packers - (Bid No. 6) 

d) 

two 

Dempster model DRK25 refuse packers - (Bid No. 8) 

The two 
units except 

models of the same make, the E-Z-Pack M200A and C250 are similar 
for hopper size and hydraulic cylinder sizes. 


A. We RECOMMEND acceptance of the bid from Rollins Machinery for one 
E-Z-Pack M200A and one E-Z-Pack C250 refuse packer body at a total cost 
of $23,803.00 ($11,124.00 for the M200A, $12,239.00 for the C250 and 
$220.00 each for an optional 'hotshlft' power-take-off ) . 

B. We RECOMMEND acceptance of the bid from Reliance Truck & Equipment for 
two Hell Mark IV refuse packer bodies at a total cost of $26,682.00 
($13,100.00 each plus $241.00 each for optional 'hotshlft' power-take- 
off). 

C. We RECOMMEND acceptance of the bid from Amalgamated Metal Industries for 
two Dempster model DRK25 refuse packer bodies at a total cost of $28,442.78 
($13,962.01 each plus $249.38 each for optional 'hotshlft' power-take-off)." 

The City Manager RECOMMENDS that the foregoing racoramendations of the City 
Engineer and Purchasing Agent be approved subject to a contract satisfactory 
to the Director of Legal Services. 



Manager's Report, June 20, 1975 

BUILDING & PLANNING MATTERS 

RECOMMENDATIONS 


(BUILDING - 1) 


1. 7025 Balaclava Street 

Development Permit Application #6^996 

The Director of Planning reports as follows: 

" Development Permit Application #68996 has been filed by 

Miss Caroline Weeks to construct a 10' x 10' stable in the 
north-west corner of the site; to convert the existing 
carport into a utility storage shed at the rear of this 
one family dwelling; and to keep a maximum of seven horses 
on this site. 

This site is located in an RA-1 Limited Agricultural District . 
Section 10(16)(c) of the Zoning and Development By-law requires 
that the keeping or housing of horses is subject to the approval 
of City Council . 

The area of the site is .6 acres. 

On June 9th, 1975, the Director of Planning approved Development 
Permit Application #68996 for the construction of a stable for 
horses in the north-west corner of the site and conversion of 
the existing carport to a utility storage shed for a limited 
period of time, subject to a condition: 

'Prior to the issuance of the Development Permit: 

approval is to be first received from City 

Council for the keeping and boarding of seven 
horses on this site. ' 

City Council on June 5th, 1974 permitted the keeping of six 
horses on the site. The request is now to keep one additional 
horse for a total of 7. " 


It is recommended that City Council approve the keeping and boarding 
of a maximum of seven horses on the site. " 


The City Manager RECOMMENDS that the foregoing report be approved. 


2. Cedar Cottage N.I. P. Appropriation: 
China Creek Park 


The Director of Planning reports as follows: 

"The Concept Plan of the Cedar Cottage Neighbourhood Improvement 
Program as approved hy City Council in November, 1974 and subse- 
quently by the senior levels of government placed as first priority 
the improvement of parks and recreation facilities in the area. 
The sum of $281,340.00 was allocated in the Concept Plan for this 
purpose (the sum was later added to the Beautif ication and Public 
Use Area allocation to total $582,700.00). Following approval 
of the Concept Plan detailed design of specific parks was begun 
by staff of the Board of Parks and Recreation working with the 
Planning Department, the Cedar Cottage N.I. P. Committee and area 
residents. The firPt of the parks to complete this stage is the 
portion of China Creek Park lying east of Clark Drive at East 
11th Avenue (see Map) . The plans have been approved by the 
Parks Board, the N.I. P. Committee and area residents and include 
provision of two tennis courts, some landscaping, playground and 
seniors facilities at $81,400.00. Under N.I. P. the City's share 
of this amount is 25% or $20,350.00. 
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The Director of Planning reconunends : 


I A. That Council authorize the appropriation of $81,400.00 from 

the Cedar Cottage N.I. P. funds for purposes of making improve- 
ments to the portion of China Creek Park lying east of Clark 

' Drive." 

The City Manager RECOMMENDS that the foregoing report be approved. 
I INFORMATION 

j 3 • Gastown: Award for Environmental Enhancement 

The Director of Planning reports as follows: 

"The Journal "Design and Environment" has announced that it is the 
magazine's intent to make an ajard to the City of Vancouver for 
the "Gastown Improvement Program". Gastown' s program was one of 
eight awards proffered in the category of "Enhancement of Cityscape". 

"Design and Environment" is a multi-disciplinary/interprofesslonal 
quarterly publication for architects, engineers, city planners, 
landscape architects, designers, etc. with world-wide circulation. 

This award was the first in a program of intended annual awards 
and will take the form of a certificate issued by Design and 
Environment to the City of Vancouver, together with the publication 
of a series of photographs and a description of the project in the 
August issue." 


The City Manager submits the foregoing report for the 
INFORMATION of City Council. 

RECOMMENDATIONS 

! 4. 3296 S.E. Marine Drive, S.W. Corner of S.E. Marine Drive and 
! Kinross - Lots 7 & 8, Subdivision of Lots 1-4 & 21-24, Block 10, 
District Lot 330 & 331, Group 1, N.W.D. - Present Zone: (RT-2) 
Two-Family Dwelling District - Requested Zone: Industrial and/or 
Commercial - Applicant: Tom Holmes, c/o Bryan Kershaw, Barrister 
and Solicitor . 

I The Director of Planning reports as follows: 

; "An application has been received from Mr. Tom Holmes, c/o Bryan 
Kershaw, Barrister and Solicitor, 2145 West Broadway, Vancouver, B.C. 
requesting an amendment to the Zoning and Development By-Law whereby 
the above-described property be rezoned from (RT-2) Two-Family Dwelling 
District to Industrial and/or Commercial for the purpose of: 

"Enabling me to sell my property for industrial and/or 
commercial use since the property is located next to the 
MacMillan Bloedel mill which is very noisy and which 
pollutes the air. No-one is willing to buy my property 
for the purpose of the present two-family dwelling use". 

jAlso submitted with and forming part of the application are: 

Memorandum from Mr. Kershaw dated October 2, 1974; a portion of a plan 
from the Land Registry Office showing the location of the property; a 
copy of a letter to Mr. Tom Holmes dated April 23, 1928 from the Cor- 
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Clause #4 continued: 


poration of the District of South Vancouver and a copy of a letter from 
the Vancouver City Law Department to Mr. Kershaw dated April 17, 1974. 
All of the above said correspondence is attached as Appendix A. 

3ITE DESCRIPTION 


Ihe subject property is located at the S.W. corner of S.E. Marine 
Drive and Kinross Street. The dimensions are I48 feet by 120 feet 
for an area of 17,760 square feet. The site is presently developed 
with a single family dwelling. The subject site is not serviced by 
a sewer line. 


The entire area south of S.E. Marine Drive from Kerr Street to Boundary 
fload to a depth of approximately 500' is zoned (RT-2) Two-Family Dwell- 
ing District. There are few residentially developed sites within this 
area and much of the land is presently vacant. There are 4 houses at 
Ithe S.E. corner of S.E. Marine and Kerr Street, located approximately 
,000 feet west of the subject site. In addition, the Northwest 
aptist Theological College is located across the ravine in the block 
immediately east of the subject site. 

^outh of the (RT-2) Two-Family Dwelling District zoned area to the 
Fraser River the zoning is (M-l) and (M-2) Industrial District. Among 
the variety of industrial uses in this area is a division of MacMillan 
Bloedel which is located just east of Kinross Street. The diversion of 
js.E. Marine Drive, when completed, will mark the boundaries between the 
industrial and residential zoning. North of S.E. Marine Drive, between 
kerr Street and Boundary Road, the zoning is (RS-l) One-Family Dwelling 
istrict and is presently vacant. 


fThe Planning Department has received further correspondence from 
Mr. Bryan Kershaw as follows: 

i- A letter dated October 2, 1974 with attached copy of the order 
declaring the expropriation of the said property by the City 
ultra vires and void. 


- A letter from the Vancouver City Law Department dated October 23, 
1973, to Mr. Kershaw on the expropriation of 3296 S.E. Marine Drive. 

- A letter dated October 28, 1974 indicating the industrial purpose 
of the site. 


- A letter from the Vancouver City Law Department dated December 23, 
1974 correcting the previous letter sent on October 23, 1973 that 
the City never contemplated an industrial site on the property. 

The above correspondence is on file in the City Clerk's Office. 

I 

ANALYSIS 


The Planning Department does not favour utilizing this land for 
industrial and/or commercial use. The rezoning of the subject site 
would create a small isolated industrial-commercial site in an area 
zoned (RT-2) Two-Family Dwelling District. In addition, the proposed 
rezoning is not in agreement with the ultimate scheme for the area. 
The plan of development for Champlain Heights, which includes the 
subject site, indicates that S.E. Marine Drive will be diverted south 
at some point just east of Kerr Street to meet with Scott Street in 
Burnaby. The subject site plus the area to the east of it, including 
the Baptist Theological College, is indicated in the plan of develop- 
ment as institutional. The plan of development for Champlain Heights 
was approved in principle by City Council in May I968. 
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See Appendix C for the plan of development. 

The Vancouver City Planning Commission in its meeting of March 5, 1974 
endorsed the recommendation of the Director of Planning that the re- 
zoning application be not approved. 

RECOMMENDED ; THAT the application to rezone the subject site from 
(RT-2) Two-Family Dwelling District be not approved. 

The City Manager RECOMMENDS that the report of the Director of Planning 
be approved. 

DELEGATION REQUEST: MR. BRYAN KERSHAW 

5. 1130 West Pender Street - Lots 3, 4, 11, 12, A-F, Block l6, 
D.L. 1^5 - Present Zone: (CM-l) Commercial District - 
Requested Zone: (CD-I) Comprehensive Development District - 
Applicant: Mr. Charles T. Paine, Paine and Associates, ^ 
Architects 

The Director of Planning reports as follows: 

"An application has been received from Mr. Charles T. Paine of Paine 
and Associates, Architects, to amend the Zoning and Development By-Law 
No. 3575 for the purpose of: 

"A mixed use development having retail, residential and office 
accommodation. " 

SITE DESCRIPTION 


The subject site is located on the south side of West Pender Street 
between Thurlow Street and Bute Street. The site has a frontage of 
264 feet on West Pender and a depth of approximately I83 feet on the 
west and approximately 300 feet on the east to a 33 foot lane at the 
rear of the property, for a total site area of 56,205 square feet. 
The subject site is presently zoned (CM-l) Commercial District and 
developed with the Park Plaza, an older six-storey apartment building 
with a total of 47 dwelling units and surface parking. The lands to 
the east of Thurlow Street are zoned (CM-1) Commercial District and 
the lands west of Bute Street are zoned (C-5) Commercial District. 
See Appendix A. 

East of the subject site two nine-storey office buildings are developed. 
To the west, an office building presently under construction will reach 
a height of 283 feet. 

PROPOSED DEVELOPMENT 


The Architect's drawings forming part of the application indicate, a 
28-storey office-residential complex consisting of two Plazas, one at 
West Pender Street level and one at the second floor level and a tower 
346 feet in height. Twenty 2-storey townhouses and five dwelling units 
|form part of the tower and look south while sixteen two-storey town- 
houses and eight dwelling units are proposed in a separate building 
located at the southeast corner of the site which is connected to the 
development by the Plazas and skywalks. The residential part of the 
development is terraced to provide light and open space for the 
residents. Four levels of underground parking is provided with 
ingress and egress from West Pender Street. 
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Plaza located at the West Pender Street level will contain retail 
res and the entrance lobby to the tower. The second floor Plaza 
1 contain a restaurant with an outdoor eating area as well as l8 
itorey townhouses of which 10 form part of the tower and the remain- 
r 8 are located in the separate building at the southeast corner of 
; site. 

J proposed development indicates an athletic club, exercise centre 
I 20 floors to be used for offices. The remaining residential 
;ommodation is provided with 9 dwelling units at the fourth floor 
M 5 dwelling units forming part of the tower and 4 dwelling units 
^ming part of the separate structure. On the fifth floor, 10 two- 
)rey townhouses forming part of the tower and 8 two-storey townhouse 
"ming part of the separate structure are indicated. The remaining 
ir dwelling units form the top floor of the separate residential 
iplex at the southeast corner of the site. 

.LYSIS 

! proposed scheme of development has the following floor area for 
h use (based on the existing (CM-1) Commercial District Schedule 
hod of measurement): 


Retail 
Offices 
Restaurant 
Club 

Residential 

12,837 
254,528 
7,356 
6,901 

55,489 

square feet ( 
square feet ( 
square feet ( 
square feet ( 
square feet ( 

Total Floor Area: 

337,111 

square feet 

Total Site Area: 

56,205 

square feet 

Floor Space Ratio: 

5.0 
0.99 

Retail/Office 
Residential 


5.99 

Overall 


drawings indicate that the face of the arcade at ground level 
1 consist of all glazed retail store fronts with considerable 
essibility by pedestrians. 12.6^ of the site is open from the 
und level to the sky. The drawings indicate that 275 off-street 
king spaces are provided while 266 off-street parking spaces are 

maximum allowed in accordance with the downtown guidelines. 

drawings also indicate that 9 off-street loading and unloading 
ces are provided while 7 is the maximum allowed in accordance with 

downtown guidelines. 

Urban Design Panel in its meeting of February 6, 1975, considered 
proposed scheme of development. 

"Rick Sheppard introduced the design which had been seen during 
an earlier design stage and developed to its present form through 
a constant dialogue between the Architect and the Downtown Team. 

The Panel supports the residential element worked into the scheme 
but wonders if the units will sell. The terraced form of the 
housing transforms what could otherwise have been another bit of 
downtown open space into interesting defined spaces and the 
location and orientation of the dwelling units has been improved 
with respect to available sunlight. 

The Panel commends the Downtown Team for guiding the proposal 
into its present form but wishes that further design improvements 
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be made to the tower building which lacks the sensitivity of the 
I lower development and appears to be totally unrelated to it. 

The Panel also wishes to suggest that the tower be made slimmer 
\ and taller and be placed parallel to Pender Street instead of at 

an angle. 

The Panel agreed that the matter be left with the Downtown Team 
for further improvements and refining of the design. 

I RECOMMENDATION ; That the Director of Planning approve this design 

I subject to further design guidance by the Downtown Study Team." 

i 

The Engineering Department reviewed the proposed development on March 

18, 1975 and reported: - 

1 

"1) (Vehicular) Ingress/Egress ; the ingress/egress is acceptable 

as shown (from Pender Street). 


2) On-Street Impact ; the development is not expected 

to adversely affect the traffic 
flow on the surrounding street 
system. The Developer should, 
however, be advised that, should 
difficulties arise because of 
cross-centreline in and/or out 
activities, both ingress and 
egress may be restricted (either 
physically or by signing, as 
required) to right turns only." 


:pMPARISON WITH PROPOSED DOWNTOWN ZONING AND DEVELOPMENT PLAN 

[■he application and the proposed scheme of development forming part of 
<he application meet the intent of the proposed downtown zoning and 
Ibvelopment plan by providing residential accommodation and various 
ledestrian interests. The subject site is located in an area that 
i^s been one of continuous change with a trend of commercial redevelop- 

[pnt and demolition of residential accommodation. 

I 

h comparing the proposed scheme of development with the proposed down- 
own zoning and development plan, the scheme of development is below 
he maximum allowable floor space ratio but exceeds the outright height 
ro vision of the proposed downtown zoning and development plan as can 
e seen below: 


oposed 1130 W. Pender 


Proposed Downtown Zoning and Develop- 
ment Plan (maximum allowed) 


jS.R. 5.0 non-residential 

i use 

I 

I 0.99 residential use 

! 5.99 overall 


5.0 non-residential use 

1.0 residential use * 

1 . non-residential use * 

7.0 overall ^ 


(The maximum density for any non- residential use shall be floor 
ace ratio 5.0; however, for every square foot of residential floor 
ea, an additional square foot of non-residential floor area shall be 
rmitted up to a maximum additional floor space ratio of 1.0 for 
sidential use and a maximum additional floor space ratio of 1.00 for 
a-residential use.) 
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I Height 346 feet 

t 


300 feet allowed, however, the 
Development Permit Board may, in 
its discretion, permit buildings 
which exceed the prescribed height 
limits . 


; The Downtown Team believes that the proposed scheme of development for 
1130 West Pender Street is compatible with this area of the downtown 
and believes that height is justified due to the large site, the 

j provision of residential accommodation and the pedestrian interests. 

I 

I 

I RECOMMENDATION ; That the application to rezone from CM-1 Commercial 
District Schedule to CD-I Comprehensive Development District be 
approved with the CD-I By-Law restricting the development as follows: 

i 1. Uses: Offices 
I Retail 

I . 
I Restaurant (including outdoor eating) 

Athletic Club 

Exercise Centre 

Residential - consisting of townhouses and/or dwelling 
units 

1 And Customarily accessory uses, including off— street 

i parking and loading. 

; F . S .R. Not to exceed 6.0 overall. The floor space ratio for 

i the residential development shall hot exceed ~T~d 

and the floor space ratio for the office-retail- 
restaurant and athletic club shall not exceed 5.0. 
In computing the floor space ratio it shall be 
measured in the same way as the CM-1 regulations. 
Balconies, canopies, sundecks may be excluded from 
the floor area measurement provided that the total 

; floor area of all such excluded items does not exceed 

S% of the total permitted floor area. 

Height : The height of the development shall not exceed 36O 
, feet, measured from the average grade of West Pender 

nor 28 storeys. 

I And subject to the following conditions: 

2. That the detailed scheme of development to be first approved by 
, the Director of Planning after further advice from the Urban 

I Design Panel, having particular regard to the overall design, 

treatment of open space, landscaping, vehicular ingress and 
; egress, servicing areas and off-street parking. 

I 
I 

j 3. That the owner undertakes in writing to agree to have the site 
rezoned from CD-I Comprehensive Development District to the 
Downtown Development District at the time that the Downtown is 
rezoned. 

FURTHER, that should the foregoing conditions not be complied 
with within I80 days of approval of the Public Hearing to the 
rezoning, the approval contained in this resolution shall expire. 


The City Manager RECOMMENDS that the report of the Director of 
Planning be approved. 
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The Director of Planning reports as follows: 


That the Historic Area Annual Report for 197^ has "been 
prepared by the staff of the City of Vancouver Planning 
Department on behalf of the Historic Area Advisory Board. 
A copy of this report is attached and is intended to provide 
Vancouver City Council and Provincial Secretary with a 
summary of the various activities in and adjacent to the 
Gastown and Chinatown Historic Areas during the year of 197^' 
As the second annual report it briefly reviews those 
problems and recommendations cited in the 1973 H.A.A.B. General 
Report and identifies the accomplishments and/or failures 
and the additional needs of the Historic Areas as perceived 
after one additional year of operation. 


The Director of Planning recommends that copy of this report 
be forwarded to the Provincial Secretary for his information. 


The City Manager submits this report for INFORMATION and 
concurs with the Director of Planning 's RECOMMENDATION. 


7. Strathcona Rehabilitation Project - Sale of Property 
!! Director of Planning reports as follows: 

]:ant loans given under the Strathcona Rehabilitation Project are 
cured for compliance with the conditions by mortgages. One of the 
uditions imposed on a recipient of a grant is that if the property 
sold within five years of the date of the grant loan, the balance 
the loan is repaid and a proportion of the grant is also repaid. 

purpose of this section was to prevent individual property owners 
Strathcona from reaping a capital gain at the expense of the project. 

:ase has just come before the Strathcona Rehabilitation Committee 
reby a property has been "sold" by transferring title to a family 
ding company composed in fact of the same individuals as the previous 
ership. At its meeting of April 30, 1975, the Strathcona Rehabilitation 
mittee resolved that: 

'In fact the transfer of property to the family holding company 
must not be considered a sale and was a transfer of an act of 
convenience from the income tax shelter. ' 

is necessary for City Council also to recognize that this transfer is not 
be considered a sale within the terms of the agreement. 

grant loan was approved in March, 1973 in an amount of $8,000 of which 
City's share is an interest free loan of $2,000. The five years for 

iyment runs from the time final payment was made which in this case was 

ruaty, 1974. 
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AUG 4 1970 

CITY OF VANCOUVER 

REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver was 
held on Tuesday, August 4, 1970, in the Council Chamber, at 
approximately 9:30 A.M. 

PRESENT : His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 
Hardwick, Linnell, Phillips, 
Rankin, Sweeney and Wilson 

CLERK TO THE COUNCIL : R. Thompson 

PRAYER The proceedings in the Council Chamber were opened with 
prayer . 

'IN CAMERA' MEETING 

The Council agreed to an 'In Camera' meeting later this 

day. 

ADOPTION OF MII'RJTES 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Bird, 

THAT the Minutes of the Regular Council meeting (including 
'In Camera'), dated July 28, 1970, be adopted. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Bird, 
SECONDED by Aid. Broome, 

THAT this Council resolve itself into Committee of the Whole, 
His Worship the Mayor in the Chair. 

- CARRIED 

UNFINISHED BUSINESS 

It was agreed to defer the following matters pending the 
hearing of delegations later this day: 

(a) Low Cost Housing Senior Citizens - 
Mobile Homes (Marion Construction Limited) 

(b) Vancouver Rental Accommodation Grievance Board 

(c) Tag Days: International Association of 

Lions Clubs 

(d) Garibaldi Olympic Development Association 


COMMUNICATIONS OR PETITIONS 

1. Delegation Request re Building: 

1365/85 Boundary Road (World Wide Church of God ) 

MOVED by Aid. Bird, 

T'lAT, pursuant to request received, permission be granted for 
a delegation to be heard on behalf of the World Wide Church of God 
in connection with the property at 1365/85 Boundary Road, such 
delegation to be heard when the Board of Administration report on 
the subject is before the Council. 


- CARRIED 
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1 

?he Di 
)f tit 


Director of Planning recoaanends that Council agree that the transfer 
title from David DeCamillis to Rondar Estates Ltd. is not to be 
•^garded as a sale for purposes of the Strathcona Rehabilitation Project 
rid that no loan repayment or grant repayment should be required." 

i 

'h|e Director of Legal Services reports as follows: 

This request involves an apartment building, a commercial venture. The 
ransfer to a company, even though controlled by the mortgagor's family, 
s a sale. Although it is suggested that this is being done to take 
dVantage of an income tax situation, the control by the City provided 
1 the mortgage agreement is lost as ownership in the company can be 
ransferred by sale of the company shares. As mortgagee, the City is 
::ting on behalf of the three levels of government and as the agent of 
le two senior governments and will be exercising a discretionary power 
:j it approves this sale since it does not fall within the specific 
r^ns actions exempted from the agreement." 

i<; Supervisor of Property & Insurance concurs with the Director of 
iijal Services. 

4 Director of Finance recommends that the request not be agreed to, 

it removes the City's protection on the loan and assumes a discretionary 
vfer on the part of the City with respect to the senior levels of 
v[ernment . 

i 

e City Manager RECOMMENDS approval of the recommendation of the Director 
Finance . 


School Location, Nelson Park 


The Chairpersons of the School & Park Boards, City Engineer and Supervisor 
|f Property and Insiorance report as follows: 


"At its meeting on June 12th, 1975, when dealing with the Director of 
'lanning's report dated June 4.th, the Standing Connnittee on Planning and Develop- 
ibnt passed the following recommendation: 

"THAT the School Board proceed with plans for the 
development of school and community facilities only; 
vdth the remainder of the area being developed as park. 

FURTHER THAT representatives of the School and Park Boards 
meet with the City Engineer and Supervisor of Property & 
Insurance and report back to the Committee in two weeks with 
a recommendation on the preferred location for the school." 

School and Park Board Chairmen and staff subsequently met June 17th with the 
ty Engineer, and a representative of the Propa»ty and Insurance Division. Staff 
the Planning Department were also invited and attended. 

I In order to best meet school, park, pedestrian and transportation 
2eds , it was concluded that a school location generally within the 
Drth and west portion of Block 22 was preferred. The School and 
irk Boards will together resolve individual preferences for the 
cact school site within this location. This general location satisfies 
le concerns of both the School and Park Boards, while accommodating 
le construction of the tunnel. 
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It was also concluded that the existing childrens' playground if dis- 
placed by the school should be concurrently relocated on Block 22. 

The Supervisor of Property and Insurance advises that subject to Council 
approval, every effort will be made to obtain vacant possession of all Block 22 
residential building by the end of October 1975. Difficulty can however be 
anticipated due to the current shortage of this type of housing. This situation 
is aggravated by delays in completion of the 500 unit West End Senior Citizen 
building and by the special circumstances of Minaki Lodge tenants. 

RECOMMEMDATION 

The concensus of the June 17th meeting was that the following recommendations 
be forwarded to Council. 

A. THAT the required primary annex and community facilities be located 
generally within the north and west portion of Block 22, D.L. 185, 
as indicated on the proceeding sketch. 

B. THAT in regard to existing residential buildings on Block 22, Council 
instruct the Supervisor of Property and Insurance to obtain vacant 
possession, where possible assist in the relocation of residents and 
clear the site as soon as possible. 

INFORMATION 

Representatives of the School Board, Parks Board, City Engineer and 
Supervisor of Property and Insurance will be meeting June 25th, 1975, 
to begin preparation of detailed arrangements for the redevelopment 
of Block 22, including exact school location and exchange of properties 
between School eind Parks Board. 

The City Manager RECOMMENDS that the foregoing report be approved. 

FOR CQUnai ACFJO^i SEE ?AGi;(S}.;JSVl^ 
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LICENSES AND CLAIMS MATTERS 


CONSIDERATION: 


1. 1020 Davie Street - Business License 

The City Manager submits the following report of the Di 
Permits and Licenses : 


"Early in 1975, Mr. Garnet Balsden obtained a Business 
License to carry out the business of a photographer at 1024 
Davie Street. A subsequent inspection revealed that his 
operation was not that usually associated with a photographer. 
Rooms are rented by female models for the purpose of posing 
in the nude for customers who wish to take pictures of the 
model either with their own camera or by renting a polaroid 
camera from the establishment. The models are also available 
for nude body painting. Five rooms, each equipped with flood 
lighting and a bed are available for the purpose. Mr. Balsden 
was interviewed and told that he did not hold the correct 
license and was requested to re-apply. At this time he was 
also told that if his present operation continued in his new 
application that I would be referring the situation to Council. 

In spite of repeated 'phone calls, visits and a written 
request to re-apply and to come in for further discussion, 
Mr. Balsden did not do so. He did however obtain a second 
license as a photographer at 1020 Davie on which was added 
the words, "Renting out Studio space". No effort was made 
to contact the City License Inspector or myself and the 
second license was inadvertently issued. 

In view of the history involved and the actual operation 
being carried on. Council may wish to have Mr. Balsden 
appear before Council to adjudicate whether this kind of a 
business is desirable in the City of Vancouver or not. 
Your officials could then be instructed accordingly." 

The City Manager submits the report of the Director of Permits and 
Licenses for the CONSIDERATION of Council. 
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FIRE AND TRAFFIC MATTERS 


RECOMMENDATION : 

1. Sidewalk Cafes 


The City Manager submits the following report of the City Engineer; 

"Reference is made to the report of the City Engineer and the Director 
of Social Planning, dated May 12, 1975, dealing with Sidewalk Cafes on Granville 
Mall. With the exception of a revision of the rental rate to be charged. Council 
approved this report on May 13, 1975. 

A further application has been received, as follows: - 

(i) Pizza Patio, 1170 Bute Street, for a sidewalk 
cafe adjacent to their outlet at 910 Granville 
Street. (See Appendices). 

The Liquor Administration Branch is agreeable to the extension of the 
alcoholic beverage permit for this cafe provided the applicant enters into a 
lease with the City, as in the case of previous applications. 

With regard to rentals, in keeping with Council's decision for the cafes on 
Granville Mall, it is proposed that the rental for 1975 be set at $100. per month. 
In 1976 and subsequent years, the rental will be based on adjacent property rentals 
as determined by the Supervisor of Property and Insurance. 

The Engineering Department has determined that with the wide sidewalks 
existing on Granville Mall, pedestrian movements will not be unduly restricted by 
the proposed sidewalk cafe. 

RECGMMEITOATIGNS 

The City Engineer RECOMMENDS that: 

a. the proposed sidewalk cafe at 910 Granville Street be approved; 

b. the rental for 1975 be $100. per month and that this be changed 

in 1976 on the basis of adjacent property rentals to be determined 
by the Supervisor of Property and Insurance; 

c. the Director of Legal Services be directed to finalize lease 
arrangements for signatiire by the City Engineer and the Director 
of Legal Services; 

d. The City Engineer be authorized to apply to the Liquor Administration 
Branch for extension of the restaiirateur' s liquor permit to include 
the area of the sidewalk cafe." 

The City Manager RECOMMENDS approval. 


2. Temporary Closure of Alexander Street for 
Gastown Farmer's Market 


The City Manager submits the following report of the City Engineer: 

"For the past two stinmers, the Gastown Merchant's Association had permission 
to close Alexander Street to vehicular traffic every Sunday for a Farmer's Market. 
This particular event was one of a number that were permitted in the Gastown area. 

We are advised by Mr. Al Bowen of the Gastown Merchant's Association, that 
they propose doing the same this year, commencing June 29, 1975. The proposal 
is to close Alexander Street to vehicular traffic between Carrall and Columbia 
Streets. 

This closure would be effective from 9:00 a.m. to 8:00 p.m. each Sunday. 
Last year, the period of time involved, was from June 30th to September 29th. 


Cent 'd 
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This year, the duration of the market will be from June 29th to October 26th; 
although this time may not be fully utilized since the merchants are negotia- 
ting for off-street space and they should finalize these arrangements before the 
fall of this year. Furthermore, the public acceptance of this market has been 
favourable and the merchants feel that if the extension is needed, they can fully 
utilize this time to sell fruit to the public. 

Transit is not affected by this closure and there are no objections to the 
proposal from a police or traffic engineering standpoint. 

It is therefore RECOMMENDED that the Gastown Merchant's Association be per- 
mitted to close to vehicular traffic, Alexander Street from Carrall Street to 
Columbia Street each Sunday during the time 9:00 a.m. to 8:00 p.m. and for the 
period of June 29th to October 26th, 1975, for purposes of holding a Farmer's 
Market. Such permission to be subject to the following conditions: 

a. the applicants enter into an arrangement satisfactory to the 
Director of Legal Services indemnifying the City against any 
claims that may arise from holding the activity. 

b. the cost of temporary traffic controls be borne by the applicant. 
C. the cost of any street cleaning required over and above normal 

street cleaning be borne by the applicant. 

d. that licences required by the Department of Permits S Licences 
be obtained prior to the closure. 

e. any food concessions be approved by the City Health Department." 

The City Manager RECOMMINDS that the above report of the City Engineer be 
approved. 


INFORMATION AND RECOMMENDATION : 
3 . Additional Bus Stop Locations 

The City Manager submits the following report of the City Engineer: 
"INTRODUCTION 

There are 13 transit routes, 6 local and 7 Fastbus (diesel powered) 
presently operating on Hastings Street between Main and Granville Streets 
with schedule peak volumes of 110 and 106 buses per hour in the west and 
eastbound direction respectively. During the rush periods, these buses 
carry an average of about 50 passengers per bus. 

On May 30th, the existing 820 Fastbus service was replaced by the 6l9 
620, and 621 Fastbus services. This change added eight buses per hover and 
brought the total number of bus routes to 15. In addition, a bus zone and 
terminal is reqiiired for these three services on the north side of the 
Dunsmuir-Melville Connector, east of Thurlow. 

PROBLEM 

Although the peak hour bus volumes indicate a bus will pass any point every 
30 seconds, in practice, the spacing between bus arrivals at bus stops is not 
always predictable. General traffic conditions, such as congestion, delay traffic 
movement and on this heavily used street, several buses will often arrive at a 
bus stop at the same time. 

In order to accommodate the intense loading and unloading demands, the City 
has extended the existing bus zones to almost half a block, at several locations, 
yet congestion persists. 

The inadequate capacity at these locations is creating a highly undesirable 
situation as queue ing buses waiting for an opportunity to get into the designated 
bus zones are often lined into the intersection, obstructing cross traffic move- 
ment. 

To further lengthen these bus zones, would create greater confusion and 
hazard for bus passengers as they move back and forth along the length of the bus 
Zone looking for their bus. 
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SOLUTION 

To rectify this problem, B.C. Hydro and the City Engineering Department have 
agreed to experiment with the establishment of six additional bus stops on Hastings 
Street between Granville and Main Streets plus one additional bus zone at the 
Dunsmiiir-Melville Connector. 

The added stops are to be located at critical locations and will be used 
exclusively by the Fastbuses. 

In this way, buses not scheduled to stop at a particular location will be 
able to pull around standing buses at loading or unloading zones. This will 
provide the necessary relief to the congestion at these critical locations. 

The seven additional bug zones will be at the following locations: 


These new stops provide an improved system for both local and Fastbus 
services and will afford a smoother transit operation on Hastings Street without 
reduction in services to the transit users. However a total of 19 on street 
parking spaces will be required to implement these new bus stops, 10 on Hastings 
Street and 9 on the Dunsmuir-Melville Connector. 

RECOMMENDATION 

To facilitate more efficient transit operation on Hastings Street, the 
City Engineer recommends the approval of the installation of the following bus 
stops: 


The City Manager submits the above report of the City Engineer for 
Council INFORMATION and RECOMMENDS approval. 

INFORMATION : 

4. Granville Mall "Hot Dog" Kiosk 

The City Manager submits the following report of the City Engineer: 

"Reference is made to a communication dated May 20, 1975, received by 
Council from Mr. Uwe Bruhn, an applicant for a street vending permit on 
Granville Mall. 

Mr. Bruhn presented a 'statement of facts' as to the procedures he has 
followed in attempting to obtain a permit to sell; comments as to the inadequacy 
of the City designed kloskj and a request that he be granted an extension of the 
deadline for the replacement of his present kiosk. 


a) 
b) 
c) 
d) 
e) 
f) 
g) 


N/S Hastings East of Main 
N/S Hastings East of Abbott 
N/S Hastings West of Homer 
S/S Hastings East of Richards 
S/S Hastings East of Cambie 
S/S Hastings West of Columbia 
Dunsmuir - Melville Connector 


a) 
b) 

c) 
d) 
e) 
f) 
g) 


N/S Hastings East of Main 
N/S Hastings East of Abbott 

N/S Hastings West of Homer 
S/S Hastings East of Richards 
S/S Hastings East of Cambie 
S/S Hastings West of Columbia 
Dunsmuir-Melville Connector 


Cont'd 
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HI story 

In 1974., following many complaints from the public, merchants, and members 
of Council as to the appearance of the existing kiosks. Council decided that: 

'the City Engineer would produce designs, with the aid of consultants 
if necessary, which would be used by vendors rather than their own 
designs. ' 

On November 5, 1974-, Council appointed Mr. Ron Bain as the consultant to 
design three types of vending kiosks. In his terms of reference, Mr. Bain was 
required to meet with vendors, merchants, and City officials to establish 
appropriate criteria for the designs. Mr. Bain complied with this requirement 
following which his designs were produced and presented to Council for approval. 

On February 11, 1975, Council resolved that:- 

i) only the kiosk designs contained in the appendix of (this) report 
(dated January 2^., 1975) aiid prepared by Mr. Bain be permitted in 
the future, 

ii) a new guideline for implementation be added which requires the vendor 
to choose one of the portable designs with exceptions to this being 
permitted by the City Engineer only in rare cases, 

iii) all existing kiosks be replaced no later than June 1, 1975. In cases 
of extreme hardship, extensions be permitted by Council, 

iv) removal of illegal kiosks after seven days warning be authorized 
with provision for storage and return on payment of removal costs. 

Council also moved: 

that three kiosks be constructed by the City and sold to vendors 
to be used as prototypes by other vendors, 

that a special committee of Council comprised of the Mayor and 
Aldermen Cowie and Harcourt, be established to meet with officials 
and vendors to discuss the positioning of kiosks, development of 
additional prototypes for vending kiosks, and to review on an 
individual merit basis, all kiosks presently in use on the 
Granville Mall. 


On March 25, 1975, Council received for information, a report from the 
Special Committee re Street Vending. The Committee had considered all kiosks 
(known of at that time) and had recommended that all were to be replaced no 
later than June 1, 1975 with the exceptions as noted in the report. 

Mr. Bruhn's kiosk was considered and the Committee decided that following 
June 1, 1975, it coiild be used in Gastown. If Mr. Bruhn wished to sell on 
Granville Street after June 1, 1975, he would have to use a focsd kiosk of City 
standard design. 

Mr. Bruhn's kiosk never met the original guidelines and does not meet the 
present requirements approved by Council. 

In his letter, Mr. Bruhn comments that no plans were available for the 
City designed kiosk. Council's instructions of February 11, 1975, were that 
three kiosks were to be constructed by the City to be used as prototypes by the 
vendors. It was not intended to provide plans . In an atteii5)t to assist the 
vendors, however, and to ensure uniformity in the construction of the kiosks, 
the City Engineer agreed to provide basic, as-built plans of the Vendor I and 
Vendor II prototypes. Production of plans therefore had to await completion 
of the prototypes. 


(a) 

and 
(b) 


Status 


Cont'd . . , 
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The food kiosk constructed by the City is conqslete and is available for 
sale for the price of $2,100.00 including Provincial sales tax. Mr. Bruhn has 
seen the kiosk and has been given the opportunity to purchase it. He has, 
hov/ever, found fault with its adequacy, as well as stating he would prefer to 
build his own. 

The kiosk built by the City has been constructed in accordance with the 
Bain designs - if Mr. Briihn prefers to build his own, it should conform 
to this prototype. The kiosk is for sale, therefore if Mr. Bruhn wishes to set 
up on Granville Mall immediately, he should reconsider the purchase, as con- 
struction is time-consuming. In addition, it is felt that his construction 
costs would exceed the purchase price of the prototype. " 

The City Manager submits the above report of the City Engineer for Council 
INFORMATION and notes that iir. Bruhn has been provided with a copy 
this report. 


5 . Parking, Hudson Street Bridge 

The City Manager submits the following report of the City Engineer: 

"Representations have been made by merchants in the vicinity of the new 
Hudson Bridge concerning the lack of available parking for their customers. 
This situation has been aggravated during the construction of the bridge as 
it has been necessary to remove on-street parking in the construction area. 
Ultimate changes in the street system may necessitate permanent removal of 
on-street parking in certain areas. 

The merchants have questioned the possibility of parking being provided 
beneath the ramps of the new bridge - in particular, beneath ramps C and D 
in the 1300 Block of S. W. Marine Drive. Under the original plans of the 
Ministry of Transport, this area was to be 'landscaped' with an architectural 
concrete finish. 

Whereas the area in question was not originally appropriate for parking 
purposes, the provision of a two-way turnaround (approved by Council in April 
22, 1975) has removed, to a degree, the hazard factor. It is possible there- 
fore to utilize a portion of the area for parking in lieu of on-street parking. 

Negotiations have been carried on between the City and the Ministry of 

Transport concerning the treatment of the area. We have been advised that the 

Department is willing to modify the area in order to accommodate the parking. 

This would consist of the deletion of the concrete treatment and the installation 

of asphaltic concrete surface, timber curbs, sidewsilk crossing and provision for 

a 5' area on the perimeter for the planting of landscape screening. We propose to 
accept the offer. 

Maintenance of the area and landscape screening would be the City's 
responsibility." 

The City Manager submits the foregoing report for Council's INFOBMATION. 


DELEGATION REQUEST THIS DAY - MR. UWE BRUHN 
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RECOMMENDATION 


1. Block 52/42 Parking Garage - Major Signage Program 

The City Manager submits the following report of the City Engineer: 

: " BACKGROUND 

i 

On May A, 1971 City Council approved the recommendation in the report 
from the Board of Administration dated May 3rd, 1971, that $128, OOa be 
allocated from the Parking Ifeter Reserve Fund for the purchase and installation 
of the BLOCK 52 Garage Operating Equipment. The equipment specified included 
SIGNING. 

' A further report dated April l6th 197A prepared by the Board of Adminis- 

tration, was received for information by Council on April 23rd, 197A. This 
was a report on the Financial Status of the Garage. The fourth item dealt with 
Signage Repairs stating: "Signage Repairs will be kept' to a minimum PENDING 

■ THE COMPLETION OF THE BLOCK PORTION OF THE GARAGE AT WHICH TIME A MAJOR 
SIGNAGE PROGRAM WILL BE REQUIRED." In accordance with the report, costs on 

' sign repairs since April 197A have been kept to a minimum, totalling $1,100. 
to date March 1975. 

PRESENT STATUS 

The Block 1^ portion of the Parking Garage is nearing completion and shoxxld 
be ready for City Operation within the next few months. The BLOCK portion will 
be integrated with the Existing BLOCK 52 to form one overall parking complex. 

In order to keep maintenance costs to a minimiun the stall markings in the 
existing BLOCK 52 Garage have not at this time been re-painted but are now in 
need of a new paint application. 

From experience encountered in the BLOCK 52 Garage the signing concept to 
i provide an acceptable level of customer orientation for the overall complex has 
I been developed. To introduce this concept and provide continuity throughout 
BLOCKS 42 and 52, modifications in the existing garage will be necessary. An 
estimated cost of the Major Signage Program including fresh stall markings and 
modifications to the existing garage as well as work required in the new BLOCK 

section is $32,000. A breakdown and coB?>arative cost of the initial program 
and proposed program is shown: 


Initial Program 1971 

i — 

Proposed Program 1975 

Jlock 52 

Stall Markings (by PCL*)...$ nil 
Channelization Markings. .. . 2,000.00 

Internal Signs on Coliunnsj 

sub total $7,000.00 
PCL - Pacific Centre Limited 

Block 52 

Channelization Markings & 

Internal Signs on colxamns; 

sub total $18,500.00 

flock 42 

N/A 

sub total nil 

Block 42 

Stall Markings (by PCL)... nil 
Channelization Markings & 

Internal Signs on Columns; 

sub total $13,500.00 

TOTAL 17,000,00 

TOTAL ^^32.000.00 
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I recommend that the sum of $32,000.00 be allocated ftom the Parking 
Site Reserve Fund to implement the Major Signage Program proposed for the 
BLOCK 42-52 Garage. 

The City Manager RECOMMENDS approval. 


RECOMMENDATION & INFORMATION 


Additional Manpower - Police Department . 


The Director of Finance reports as follows: 

"This report is presented to Council in three parts as follows: 

A. Additional manpower costs - information 

B. Immediate promotions required for administration - recommendation 

C. Variation in authorized strength and rank - recommendation 

A. Additional Manpower Costs 

City Council on Feb. 18, 1975, approved recommendations of the Standing 
Committee on Finance and Administration that dealt with the report for ad- 
ditional manpower for the Police Department. At that time. City Council ap- 
proved the following increases in permanent staff: 

120 policemen - 1975 
4 civilian staff - 1975 

102 policemen - 1976 - in principle and subject to the City receiving 

adequate financial assistance from the Federal 
and Provincial Governments to cover the cost 
of such additional police by an adequate con- 
tribution to sharing of overall policing costs. 

The Finance and Administration Committee on Feb. 6, 1975, dealt with a 
report from the Vancouver Police Board that indicated certain costs for 1975 
and 1976 related to their request for additional manpower. There was dis- 
cussion on the costs presentation and as a result the following recommenda- 
tion was approved by the Committee and subsequently approved by Council on 
Feb. 18th.: 

'(f) That the Director of Finance work with the Police Board and 
present to Council as soon as possible 

- the cost of meeting these recommendations in 1975 

- the additional annual costs thereafter 

- the costs of equipment acquired for the increased force 
and the sources of funds for such capital expenditures.' 

In accordance with Council's instruction, the following summary of es- 
timated costs and source of funding is forwarded to Council for Information 
(see Appendix A for further detail). 


Cont'd. 
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COMMUNICATIONS OR PETITIONS (cont 'd ) 

2 . 1971 Federal Centennial Grant 

The Council, on June 16, 1970, passed a motion directed to the 
Senior Governments expressing the view that the Government's 
$10 million Federal grant for the 1971 Centennial should be dis- 
tributed to the muncipalities within the Province on a per capita 
basis . 

A reply has been received from the Executive Assistant to the 
Secretary of State advising the disposition of the grant is being 
discussed between representatives from the two senior levels of 
government and announcements will be made as soon as an agreement 
has been reached. 

MOVED by Aid. Bird, 

TliAT this information be received. 

- CARRIED 

3 . Additional Police 

The Council received a resolution from the Police Commission 
dated July 30, 1970, reading as follows: 

'TliAT the Chief Constable's recommendation that the strength 
of the Force be increased by 50 Police Constables be approved 
and City Council be requested to consider: 

1. Provision of the funds required in 1970 (approximately 
$55,000) for the engagement of 25 additional Police 
Constables effective October 1, 1970, AND 

2. Authorization for the engagement of 25 additional 
Police Constables effective February 1, 1971.' 

MOVED by Aid. Wilson, 

THAT this communication and the whole subject matter be referred 
to the Standing Committee on Finance; 

FURTHER THAT the Board of Administration be requested to submit 
a report on this request to the Standing Committee on Finance, at 
which time the Chief Constable and representatives of the Police 
Commission be invited to attend. 

- CARRIED 

BOARD OF ADMINISTRATION AND OTHER REPORTS 
A. General Report, July 31, 1970 
Works and Utility Matters 

(i) Offers: Two Gasoline Dispensers (Clause 3 ) 

The Board of Administration advised of offers received for the 
supply and installation of two gasoline dispensers, submitted to 
Council for consideration in view of involvement of union status. 
The prices quoted include all taxes and charges and funds for the 
purpose are provided in the capital budget. 

MOVED by Aid. Broome, 

THAT the low bid of Mcintosh Supply Ltd., in the amount of 
$2,063.25 be accepted, subject to contract satisfactory to the 
Corporation Counsel. 


- CARRIED 
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SUMMARY OF ESTIMATED COSTS OF ADDITIONAL Pfll THF MANpoufp 


nj and Maintenancp 


iries & Fringe Benefits 
II II II I, 

laintenance & Replacement 
^ertime. Supplies, etc. 


:■>: Equipment provided from 
Reserve Funds received from 
the Province for "Improving 
the Level of Police Service" 
)$ET COST 


LZU Policer 

1975 
Budget 
(a) 

nen 

Annual 
Cost 
(b) 

102 Police 
1976 
Budget 
(c) 

;men. 
Annua 1 
Cost 
(d) 

Annual cost 
222 Policemen 
(b) and (d) 

$ 

943,571 
21,500 
26,700 
63,900 

$ 

1,725,400 
40,500 
109,700 
144,000 

$ 

907,128 
52,665 
25,650 
58,930 

$ 

1,464,940 
57,900 
71,900 
122,400 

$ 

3,190,340 
98,400 
181,600 
266,400 

1055,671 
277,630 

2,019,600 

1,044,373 
200,850 

1,717,140 

3,736,740 

1333,301 
(194,850) 

]yl38,451 

2pi9,600 

]j?45,223 

1,717,140 

3,736,740 


Note: The above 's estimates are based on 1974 rates. In addition, there has 
been no provision for accommodation. City Council has directed that the 
Police accommodation costs be included in the 1975-80 Five Year proposal. 


Fundin g 

The 1975 net cost of $1,138,451 has been included in the 1975 Police 
Department Budget. 

City Council approved in principle an increase in police manpower of 
102 for 1976 subject to: 

'The City receiving adequate financial assistance from the Federal 
and Provincial Governments to cover the costs of such additional 
police by an adequate contribution to the sharing of overall 
pol icing costs. ' 

The indications received from the Senior Governments to date are that 
there will be no direct assistance towards these costs. City Council received 
for Information a letter dated May 8th from the Solicitor General of Canada 
advising that the Federal Government could not provide any direct assistance 
at this time. 

If City Council approves the additional manpower request of 102 for 1976, 
costs including support staff to the City would be approximately $1,245,223 
(1974 rates) for 1976. In addition to the $1,245,223 the 1976 budget will re- 
quire an increase of approximately $700,000 to provide for the full year costs 
of the increase granted in 1975, a total budget increase of approximately 
$2,000,000 if no funds are received from the Senior Governments. The estimated 
annual ongoing cost for 222 policemen is shown as $3,736,740, using _1£74 rates. 

B. Immediate Promotions required for Administration 

The Vancouver Police report to the Finance and Administration Committee 
advised that there would be some changes in the rank structure necessitated 
by the addition of 120 constables. There were two positions that the Chief 
of Police feels most urgent and has requested that they be approved effective 
July 1, 1975 as detailed below. Further changes will be reported as re- 
quired. 

1 - Inspector 

The Inspector position is required to relieve the Chief Constable of 
some of the detailed day to day administrative problems that would 
allow the Chief time to devote to the overall planning and control of 
the Pol ice Force. 

The net additional cost for 1975 for 6 months is $6600 and funds can 
be provided from within the 1975 Departmental Budget. 
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1 - Detective 

The Detective position is required for assistance in the personnel 
area to carry out background investigations for new applicants for 
the force etc. There is presently one position providing this assis- 
tance which is insufficient with the expanding force. 

The net additional cost for 1975 for 6 months is $3025 and funds can 
be provided from within the 1975 Departmental Budget. 

The Vancouver Police Board has approved the above request and as it is considered 
reasonable it is therefore recortmended that the authorized strength and rank of 
the Police Department be varied to include the two new positions and that these 
be offset by a reduction of 2 in the Constable position. 

C. Variation in Authorized Strength 

City Council on Dec. 17 approved an Authorized Strength and Rank establish- 
ment of the Police Department. Subsequent to that, various changes have taken 
place that warrant an up-dating of this establishment as follows: 

1. An error in the report of Dec. 13 showed a reduction of one staff 
sergeant in the Liaison Core Group and this should have been a re- 
duction of one constable. 

2. The report on the Police communication system reconmended a decrease 
of 16 constables and an increase of 26 civilian staff effective Sept. 
1975. 

3. Changes required in Rank as detailed in the Communications 
Centre report approved by Council on Oct. 29, 1974. 

4. Reduction of Custodial Guards and increase of Police Cons- 
tables upon retirement of Guards as approved by the Board 
of Police Commissioners on July 27, 1969. One guard 
recently retired - 6 remaining. 

5. One Steno II approved by Council on March 25, 1975. 

6. Addition of 120 Police constables approved by Council on 
Feb. 18, 1975 + 4 Civilian staff. 

7. Request for a classification change to include one 
Inspector and one Detective as indicated in Section B of 
this report. 

A summary of the above changes in Authorized Strength and 
Rank is represented below and is recommended for approval. 


Cent ' d. 
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AUTHORIZED STRENGTH AND RANK - VANCOUVER POLICE DEPARTMENT 


T i + 1 o 
1 1 U 1 c 

f\uth- 
ori zed 

^pc 17 
75 

Variations as Detailed By Number 
Preceding this Schedule 


New 

Author- 

i 7PC\ 

Strenath 

/ #1 

#2 

#3 

#4 

#5 

#6 

#7 

IT / 

Chief Constable 

1 








1 

Deputy Chief Constable 









3 

Superintendents 

3 








3 

Staff Inspectors 

3 








3 

Inspectors 

23 







+ 1 

24 

Staff Sergeants 

23 

+1 







24 

Sergeants 

bi 



+1 






Detectives 

121 







+ 1 

122 

Corporal s 

41 



-3 





38 

Pol ice Nurses 

9 








9 

Constables 

568 

-1 

-16 

+2 

+1 


+120 

-2 

672 

Custodial Guards 

7 




-1 




6 


853 








957 

Civil ians 

160 


+26 



+1 

+ 4 


191 

TOTAL 

1013 


+ 10 



+1 

+ 124 


1148 














Information and Recommendation 

The Director of Finance submits the information on the increased Police 
manpower costs as contained in Section A of this report and recommends 
that: 

A. The Police Authorized Strength and Rank be varied to include 
1 Inspector 

1 Detective 

and that the rank of Constable be reduced by 2. 

B. The Authorized Strength and Rank of the Vancouver Police Department be 
approved as varied in Section C of the above report, in accordance with 
City Council 's actions as noted." 

The City Manager submits the foregoing report of the Director of 
Finance for Information and RECOMMENDS that the recommendations con- 
tained therein be approved. 


m 

- 5) 
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RECOMMENDATION 

3. Subdivision Approving Officer . 


The Director of Planning and Director of Legal Services report as 
follows : 


"The Land Registry Act provides that the Approving Officer for 
subdivisions shall be '...the Municipal Engineer, or else any 
person duly authorized by the Council of the Municipality.' 
In the case of the City of Vancouver and indeed of all B. C. 
Municipalities which have Directors of Planning, the Approving 
Officer is the Director of Plainning and in his absence his Deputy 
automatically acts for him. 

With the resignation of the present Deputy Director of Planning 
and pending either a replacement or a reorganization, it is 
necessary for Council to designate another individual to act 
as an alternate to the Director of Planning. 

Accordingly it is recommended that Council appoint Mr. R. R. Youngberg, 
Associate Director of Area Planning as alternate Subdivision 
Approving Officer to act on behalf of the Director of Planning in 
his absence . " 

The City Manager RECOMMENDS that the report of the Director of 
Planning be approved. 

4 . Amendment to Building By-law 4702 . 


The City Building Inspector reports as follows: 

"As of January 2, 1975, the National Building Code of Canada 
1975 version was made available for adoption as a Municipal or 
Provincial Standard. The Provincial Government has adopted 
the Code as a Provincial Standard to be applicable throughout 
British Columbia except in Vancouver, effective June 1st, 1975. 

In the interest of uniformity throughout the Province and in 
the interest of updating the City's Building By-law it is 
recommended that Building By-law 4702 be amended to adopt the 
National Building Code of Canada 1975. 

At this same time it is proposed to amend the sections of the 
Building By-law dealing with proposed alterations and change 
of occupancy in existing non-conforming buildings, and 
assigning discretionary power to the Board of Appeal. 

Other proposed changes are of an editorial nature or for 
clarity of intent." 

t is RECOMMENDED: 

(a) that this report be approved and 

(b) that the Director of Legal Services be directed to 
prepare a By-law to amend By-law 4702 as outlined 
above . 

ae City Manager RECOMMENDS that the foregoing report of the City 
iilding Inspector be adopted. 


Cont'd. 
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RECOMMENDATION 

5. Orpheum Theatre - Possible Economies . 


On December 17, 1974, Council approved the following 
recommendation of the Special Committee on the Orpheum Theatre: 

"THAT City Council approve the program of restora- 
tions as presented to it, but ask the City Manager 
to examine the detailed cost estimates to determine 
if further economies might be possible." 

After discussing the renovations in detail with the Theatre 
Manager and the Architects, the City Manager reports as follows: 

I RECOMMEND the following items could be deleted from the 
pro j ec t : 

A. Two projectors at $5,000 each - $10,000.00 

B. A projection screen - $15,600.00 

C. A movable shell - $10,000.00 


$35,600.00 


Other possible economies were investigated (such as defer- 
ring or deleting the sound reinforcement system ) "but no clear case 
could be made for such deletions or deferrments. 

The Orpheum Theatre Building Committee, on which the 
Symphony Society is represented, concur with the foregoing recom- 
mendati on . 


3. Suggestions I-Ieriting Awards . 

"he City Manager has received the following report from the Employee Suggestion 
Plan Committee: 

SUGGESTIONS MERITING AWARDS 


I.. Suggestion No. 222 

A large portion of the witnesses called to give evidence find, upon 
arrival at the court, that the case has been postponed. In spite of 
the postponement, the City is responsible for reimbursing for the 
call-up. The suggestion was to have a preliminary hearing with the 
accused and prosecutor, to determine if a postponement was anticipated. 

Comment : 

This suggestion was reviewed by the Provincial Court Administrator and 
the Police Department. It has also been discussed with the Attorney- 
General's Department. The matter is being pursued at this time by the 
Provincial Government and, although this suggestion was not implemented 
by the City, the Committee recognized its potential and recommended a 
token award of $25.00, with the understanding that if the Provincial 
Government implements such a system in the future, the suggestor should 
present the suggestion to the Committee for reconsideration. 

B. Suggestion No. 227 

The suggestor proposed issuing a notice (similar to a Traffic Offence 
Notice) instead of a summons, to violators of the Pound By-law. 

Comment 

Further to a charter amendment in 1974, City Council, on February 25, 
1975, approved the use of tickets for the offence of "dogs running at 
large." The Committee recommends an award of $25.00 for this 
suggestion. 
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C. Suggestion No. 240 

The suggestor designed a small and versatile crane for mounting on a 
dump truck. ' The hoist was built in the engineering shops and has 
become standard equipment throughout the department. Coincidental 
with the crane is a simple sling to lift catch basin stones and concrete 
pipes . 

Comment 

The Safety Officer advised that the above crane reduced the risks of 
personal injury due to the elimination of physical lifting of heavy 
material from a dump truck body to the ground. Furthermore, the 
Assistant City Engineer, Departmental Services and Sewers, advises that 
a reduction in manual labour and increased productivity can be anticipated, 
amounting to a saving of approximately $7,500 per year. The Suggestion 
Committee therefore recommends the maximum award of $1,500.00. 

D. Suggestion No. 244 

The suggestor proposed having the cheque stubs printed by Data 
Processing, exactly as shown on the payroll. 

Comment 

The Internal Auditor reported that the suggestion solved a cheque 
stub design problem of covering a multiplicity of salary types and 
deductions for the various classes of City employees. The suggestion 
was implemented and is applicable to all regular salary cheques . 
Your Committee recommends an award of $100.00. 

E . Suggestion No. 245 

The suggestion related to installing a collar at the lip of a loader 
bucket, thereby reducing the frequency of broken chains used to lift 
heavy pipe and material. 

Comment 

The device proposed would reduce the likelihood of injury on engineering 
jobs, as well as extending the life of lifting cables and chains. The 
estimated saving is $600 per year. The Committee recommends an award 
of $175.00. 

F. Suggestion No. 257 

The suggestor recommended that the job openings posted on the various 
bulletin boards be separated into three categories: clerical, technical 
and professional. 

Comment 

The Director of Personnel Services advises that this suggestion has been 
implemented, and has resulted in a convenience to the public, as well as 
City staff. An award of $25.00 is recommended by the Committee. 

G. S uggestions Nos. 90, 148, 205, 220, 233 and 234 

These suggestions were submitted by the same suggestor, and portions of 
some of them have been implemented. 

Comment 

Wliile the Committee did not consider any of these suggestions to be 
especially meritorious, they did feel that the suggestor should receive 
an award for his efforts. A blanket award of $75.00 is recommended 
by the Committee. 


431 

(FINANCE - 8) 


Cont'd. 


Manager's Report, June 20, 1975. 
Clause No. 6 Continued. 


. (FINANCE - 9) 


SUMMARY OF RECOMMENDATIONS 

The Suggestion Committee recommends that 
lined in the foregoing report: 


Suggestion No. 222 


Suggestion No. 227 


Suggestion No. 240 


Suggestion No. 244 


$ 25.00 


$ 25.00 


$1,500.00 


$ 100.00 


the following awards be made, as out- 


to Everrett S. Cousins, P.C. 301, 
Police Department (Services) 

to Mrs. June J. Bitzkal, 
Prov. Courts (Traffic) 

to Mr. Gordon Nelson, 

Engineering Dept. (Streets) 

to Mr. Lawrence Henderson, 

Police Dept. (Administration — 
Accounts and Payroll) 


SUI-D-IARY OF RECOMI-IENDATIONS (continued) 

Suggestion No. 245 $ 175.00 

Suggestion No. 257 $ 25.00 

Suggestions #90, 148, 

205, 220, 233, 234 $ 75.00 

(blanket award) 

TOTAL AWARDS: $1,925.00 


to Mr. John Wiwchar, 

Engineering (Waterworks) 

to Mr. P.E.K. Covell, 

Finance Dept. (Payroll) 


to Mr. Ronald Jenkins 
Finance Dept. (Tax) 


The Director of Finance advises that $1,500 has been provided in Account 
No. 7090/905 for the 1975 suggestion awards. The Comptroller of Budgets 
reports that, if the foregoing awards are approved, the funding source for 
the additional $425.00 will be contingency reserve. 


The City Manager RECOMI-IENDS that the foregoing recommendations of the Employee 
Suggestion Plan Committee be approved. 


7. Trial of Word Processing. Equipment - City Planning Department. 


The Director of Planning reports as follows: 

"City Council on July 9, 1974 approved the following recommendation contained 
in the Board of Administration report of June 27, 1974: 

'Your Board RECOMMENDS that the City enter into a rent-to-purchase 
agreement for one machine, at $190 per month, of which 50% will 
apply to the purchase. 

The Department may thereby gain six months' experience of the use 

of this type of machine before the City makes a commitment to purchase'. 

"The machine referred to is an IBM 'Memory' typewriter which has been in the 
Planning Department since the latter part of November, 1974. 

"The Administrative Analyst advises that several departments in City Hall 
have expressed an interest in this type of equipment and he feels that a 
simultaneous tryout of several different makes would be of benefit in 
determining whether or not it would be to the City's advantage to purchase 
such equipment. 

"There are three other machines in a similar price range which we feel would 
warrant a trial. These are: the Wang Cassette typewriter, the Nashua MS150 
and the CPT Cassetype System. Each of these companies has agreed to train 

three of our typists. Each girl would learn to operate all three machines 
over the three month period which should provide a very good basis for a 
fair comparison. 
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"The Comptroller of Budgets advises that if this report is approved, funds 
would have to be allocated from contingency reserve. 

"It is therefore RECOMMENDED that: 

(a) Lease of the IBM "Memory" typewriter be authorized 

for an additional 3 mos. § $205 per month (19 75 Rates) $615.00 

(b) The following typewriters be leased for three months: 

Nashua MS 150 § $158 per month 474.00 
plus installation and delivery charge 125.00 

Wang System 1220 

Cassette Typewriter § $320.00 per month 960.00 
CPT Cassetype System § $250.00 per month 750.00 

$2,924.00 


(c) The total sum of $2,924.00 be allocated from Contingency 
Reserve to Appropriation 7308/145 - Rental of Memory 
Typewriter. 

"Following this trial period, if approved, there will be a further 
report and a recommendation as to which, if any, of these machines 
should be purchased." 

The City Manager RECOMMENDS that the foregoing report of the Director of Plan- 
ning be approved. 


FCll COU^^CIL ACTiCn SEE ?AGE(S) 
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I PERSONNEL MATTERS 

i RECOMMENDATION 

j 

1 . Attendance of Housing Planner - 

Public Housing Tenants' Conference, 
Toronto, August 1 to 3 

The Director of Planning reports as follows: 

"Our Housing Planner, Dr. Ann McAfee, has been Invited to attend a Public Housing 
Tenants' Conference In Toronto on August 1, 2 and 3. The conference has been 
called to assemble government officials and public housing tenants to discuss 
Items of mutual concern. Dr. McAfee has been asked to attend as a person 
i knowledgeable In the field who might be able to add to the discussions. The 

Conference Committee will cover her return air fare and her accommodation. 

"Dr. McAfee has suggested, and I concur completely, that while she Is In the 
east It would be an excellent opportunity for her to meet with Toronto Housing 
Planning staff and with C.M.H.C. staff In Ottawa. In Toronto she would like 
to discuss planning and housing directions the city Is taking and to compare 
notes with Toronto. She would like to have a first-hand discussion with C.M.H.C. 
on Issues being faced In the City and she anticipates giving a seminar-workshop 
on patterns, problems and emerging policy needs to C.M.H.C. head office staff. 

"I believe that the personal meetings with C.M.H.C. staff and Toronto Housing 
people suggested by Dr. McAfee would be of benefit to the department and to 
the City's Housing Program and the opportunity afforded by her Invitation to 
attend the Public Housing Tenants' Conference means that this could be accom- 
plished at minor cost to the City. 

"The cost to the City would be approximately: 

Return airfare Toronto/Ottawa $72.00 

Hotel Accommodation Ottawa, Aug. 6 & 7 40.00 (2 x $20) 

Meals 26.00 (2 x $13) 

$ 138.00 


"The City's regulations require that this type of work be reported to City 
Council, seeking five days' leave of absence with pay between August 1 to 
7, and authorization for the expenditures. Dr. McAfee plans to take August 8 
as vacation. 

"The Comptroller of Budgets advises that funds are available In the Plannlng_ 
Department Conference Appropriation 7305/290 to cover the total estimated cost. 

RECOMMENDATION: THAT Dr. Ann McAfee be granted five days' leave with pay 

to attend the Public Housing Tenants' Conference, Toronto, 
August 1 to 3, to meet with Housing Staff In Toronto, 
August 4 and 5 and with CMHC Staff In Ottawa August 6 and 7, 
and that costs not related to the Tenants' Conference, 
estimated at $138,00 be charged to Appropriation 7305/290 - 
Planning Department Conferences". 

The City Manager recommends that the recommendation of the Director of Planning 
be endorsed. 


fOK cqu::gi actio:; s;e ?AGE[sy^3^. 
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PROPERTY MATTERS 

RECOMMENDATION 

1 . Subdivision to restructure City-owned Lots 25 & 26, Block ^^, 

D.L. 195, Plan 2573 and Lot 31 and abutting lane Blocks 17 & 18, 
D.L. 195, Plan 2002; also privately owned Lots 32 & 33, Blocks 
17 & 18, D.L. 195. 

Sit; North of B.C. Hydro Right of Way and East of Marshall Streets 

The Supervisor of Property & Insoraace reports as follows 

"Lots 25 & 26, Block 19, D.L. 195 and Lot 31, Blocks 17 & l8, D.L. 195 situated 
north of B. C. Hydro Right of Way and east of Marshall Street, were acquired 
by tax sale in 19U1 and have been reserved from sale due to the lack of street 
access to Lots 25 & 26. 

Abutting Lots 32 & 33» Blocks 17 & l8, D.L. 195 which are privately owned 
also have access problems and a building situated on the northerly side of 
Lot 32 encroaches on the City-owned unopened lane area. 

The City Planning Department and the owner of Lots 32 & 33 have agreed upon 
a plan of subdivision which by an equal exchange of a small area and re- 
subdividing the balance will effectively resolve the problems of access and 
encroachments for all lots involved and make immediately available for sale 
a small site for housing. A sketch showing the proposed subdivision is sub- 
mitted for Council's assistance. 

The Director of Planning approves the proposed subdivision and it is therefore: 

RECOMMENDED That the City enter into a resubdi vision on its Lots 25 & 26,* 
Block 19 and Lot 31, Blocks 17 & 18, D.L. 195 with privately owned Lots 32 
and 33, Blocks 17 & 18, D.L. 195 generally as set out on the sketch sub- 
mitted with this report and the City lot so created be offered for sale on 
the open market, the costs of such subdivision to be borne equally by 
the City and the owner of Lot 32 & 33 on the basis of each party having 
clear title; any additional documentation required by the Land Registry 
Office because of registered charges against any of the properties to be 
the responsibility of the owner of such properties. 

The City Manager RECOMMENDS that the foregoing recommendation of the Supervisor 
of Property & Insurance be approved. 

2. Consent to Assign Portion of 

Lots 1| to 6, Block 122, D.L. Sk^ 
Known as 1 1|-20 Howe Street 


The Supervisor of Property & Insurance reports as follows: 

"Lots 14. to 6, Block 122, D.L 5^4-1 and improvements known as 11+20 Howe Street 
were purchased in 1952 for Granville Street bridge approaches and the 
building leased to separate parties under consecutive 5 year leases since 
that time. The front portion is leased to William A. Sutch of Sutch Auto 
Electric for a 5 year term, July 1st, 1971; to June 30th, 1979. 

An application has now been received for consent to assign the current 
lease from W. A. Sutch to Mr. A. Milaire who will be operating tmder the 
name of Andre's Auto Repair, the assignment to be effective Jtine 1, 1975- 

RECOMMENDED That the foregoing request to assign the head lease be approved 
subject to the documents of assignment being satisfactory to the Director 
of Legal Services. 

The City Manager RECOMMENDS that the foregoing recommendation of the Supervisor 
of Property & Insurance be approved." 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


Works and Utility Matters (cont'd ) 

(ii) Tender; Supply of Sand (Clause 5 ) 

The Board of Administration advised of tenders received for 
the supply of sand, referred to Council because of union status 
and local preference. 

MOVED by Aid. Adams, 

THAT the low bid of Basic Materials Ltd., for a 2-year Contract 
be accepted, subject to 5% Provincial sales tax and contract satis- 
factory to the Corporation Counsel. 


(iii) Balance of Works and Utility Matters 

MOVED by Aid. Bird, 

THAT Clauses 1, 2 and 4 of the report of the Board of Adminis- 
tration (Works and Utility matters), dated July 31, 1970, be 
adopted . 


Social Service and Health Matters 

(i) Indigent Burials (Clause 1 ) 

The Board of Administration submitted the following report of 
the Acting Social Service Administrator: 

"On June 9, 1970 a recommendation by the Acting Social Service 
Administrator was made to Council to increase the amount paid 
for an indigent funeral from $145.00 to $200 (less $5.00 fee 
for minister) in line with the Provincial Government's 
approved maximum. 

Council at that time referred the matter back to the Social 
Service Department with a request that prices charged by 
the Glenhaven Memorial Chapel Ltd. and the Memorial Society 
of B.C. be investigated. 

Letters have now been received from both these Organizations 
setting out what they are prepared to provide in the way of 
a funeral and the price they would charge. These are 
summarized as follows: 

(a) Glenhaven Memorial Chapel Ltd. is located at 1235 East 
Hastings Street and the proprietor is G.A. Martin. 

Glenhaven is prepared to provide a full funeral for 
$195.00 plus $5.00 ministerial fee. Funerals would be 
held on any day except Saturdays and Sundays. This 
price would be available on a 12 month contract basis. 

(b) First Memorial Services Ltd. is located at 1505 Lillooet 
Road, North Vancouver. 

The Society has offices, chapel and crematorium at this 
location and is prepared to arrange for funeral or 
memorial service in any church in Vancouver or use its 
own chapel in North Vancouver. The price for this 
service, on a contract basis, is quoted as $185.00 which 
includes the ministerial fee. 


- CARRIED 


- CARRIED 
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3. Rental Review 22' Strip of Waterloo Street 
North of Point Grey Road, adjoining Lot 1 , 
Block k, D.L. SkO 

The Supervisor of Property & Insuxance reports as follows :- 

"The 22' strip of Waterloo Street End north of Point Grey Road adjoining 
Lot 1, Block i+, D.L. 5U0 has "been leased to the owner of Lot 1 for vary- 
ing periods since 19Sh fo^ garden and driveway purposes. The lessee has 
improved the leased area with a black- topped driveway, hedge and landscap- 
ing. Total depth of the strip utilized measuxes approximately Ifi to 50 
feet and it then falls sharply off to the beach. 

The current lease is subject to a rental review on January 1st, 1976 and 
the lessee by letter dated Jvocie 2nd, 1975 has agreed to a rental increase 
from $150.00 per annum to $500.00 per aiuim effective January 1st, 1976. 
This rental is considered to be fair and reasonable. 

RECOMMEITDED That the rental for the 22' strip of Waterloo Street End 
north of Point Grey Road leased to Mrs. Frances M. Procter be increased 
to $500.00 per annum as of January 1st, 1976. " 

The City Manager RECOMMENDS that the foregoing recommendation of the Supervisor 
of Property & Insurance be approved. 


i| . Acquisition of Deteriorated Properties - 

Strathcona Rehabilitation Project - Lot ^0 , 
Blook 103 . D.L. 196 

The Supervisor of Property & Insurance reports as follows :- 

"On December 18th, 1973, City Council approved a report of the 
Director of Planning regarding the Strathcona Rehabilitation Pro- 
ject. Clause "D" of this report recommended purchase by the City 
of deteriorated properties within the Project area. 

Lot 30, Block 103, D.L. 196, known as 413 Prior Street has been 
offered for sale by the owner. 

These premises comprise a one-storey workshop of approximately 
1,125 square feet with walls constructed of hollow tile, wobd-framed 
roof and concrete floor. It is heated with a gas hot-air furnace 
and was erected in 192 3 at the rear of a lot which has dimensions 
of 25' X 126', zoned RT-2. It is presently used as an automobile 
repair garage. 

Following negotiations, the owner has agreed to sell for the sum 
of $27,000.00 as of June 30th, 1975, subject to the existing ten- 
ancy. 

This price is considered realistic and it is proposed to give the 
tenant 90 days notice to quit and to demolish the building when 
vacant. 

RECOMMENDED That the Supervisor of Property & Insurance be authorized 
to acquire the above property, known as 413 Prior Street for the 
sum of $27,000.00 on the foregoing basis, chargeable to Strath- 
cona Rehabilitation Project, Property Purchase Account #5893/893." 

The City Manager RECOMMENDS that the foregoing Recommendation of the 
Supervisor of Property & Insurance be approved. 
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5. Lease of Lots 2,3 & k> Block 123, D.L. 5i|1 

Sit; S/E Corner of Granville & Pacific Streets 

The Supervisor of Property & Insurance reports as follows: 

"Lots 2, 3 and i+, Block 123, D.L. 5^1 situated southeast comer of Granville 
and Pacific Streets were purchased for the Granville Street Bridge approaches 
and leased to Pacific Coast Pipe Ltd. until 1973 at which time they ceased 
their operation. The site has remained vacant since that time for various 
reasons, initially for a proposed "Parmer's Market" and later as a proposed 
"Park & Ride" site. The property was offered for tender on November 2^, 
197U hut no satisfactory offers were received. 

An application has now been received from E. E. Porter Ltd. to develop the 
area as a parking site which will guarantee parking for his office and res- 
taurant complex on Howe Street and also relieve parking congestion in the 
area. 

Mr. Porter's offer has been considered and both the Director of Planning 
and the City Engineer concur with his request for a 5 year term^ thereafter 
on a year to year basis. This would enable the lessee to amortize exten- 
sive development costs and relieve the parking congestion in the area. 

RECOMMENDED that Lots 2, 3 & h, Block 123, D.L. Ski be leased to R. E. Por- 
ter Ltd. on the following conditions :- 

(a) A 5 year term, thereafter on a year to year basis at a rental of 
$500 per month for the first 2^ year term. 

(b) Rental to be reviewed at 2^ year intervals thereafter. 

(c) The lessee to pay for the cost of servicing the site, obtain 
all the necessary development permits and to hold the City 
harmless for damage caused by objects falling off the bridge. 

(d) Commencement date of the lease be July 1, 1975 or date the 
Development permit is issued. 

(e) Documentation to be to the satisfaction of the Director of Legal 
Services. " 

The City Manager RECOMMEUDS that the foregoing recommendation of the Supervisor of 
Property & Insurance be approved. 
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PART REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING & DEVELOPMENT 


JUNE 12, 1975 


A meeting of the Standing Committee of Council on Planning and 
Development was held on Thursday, June 12, 1975 in the No. 1 
Committee Room, Third Floor, City Hall, at approximately 9:40 A.M. 



PRESENT: Alderman Bowers, Chairman 
Alderman Bird 
Alderman Cowie 
Alderman Harcourt 
Alderman Kenndy 

COmiTTEE CLERK: M. L. Cross 


RECOMMENDATION 

1 . Robson Area Development 

The Committee considered a report of the City Manager dated 
June 6th, 1975 which submitted a report of the Director of Plan- 
ning of the same date. 

Mr. J. Winsor, Downtown Study Team, outlined the two major 
development proposals for the area bounded by Thurlow, Robson, 
Burrard and Haro/Smithe : 

a) A mixed office, residential and retail project 
by Olympia & York Development Ltd; 

b) Co-op housing with some retail in a project of 
as yet not determined size or location by the 
Robson International Village Community Co-operative. 

A detailed study of the Robson area was carried out to 
evaluate the two proppsals ana the conclusions are as follows: 


1 ) Land use/density 

The proposals of the draft Official Development Plan for this area 
should be AMENDED to treat it more as a transitional area of mixed 
residential/commercial use. 

The western portion of the block on Haro is now zoned residential. 
It is considered, on review, to be inappropriate to establish hiah 
commercial densities in this area. 

It is proposed that a density of 1.0 FSR Commercial + 2.0 FSR residential 
would be appropriate. 

Except on the Burrard Street frontage, offices should be small scale 
in relation to the major uses of residential and retail. 

The revised density proposals are shown on Map 2 and are described 
also in a concurrent report which reviews the guidelines of residential 
density for the entire Downtown. 


Continued on Page 2. 
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Clause No. 1 continued 


2) Scale and Character 

Smaller staged developments related to overall block objectives are 
more likely to preserve Robson's unique mix of shops and people than 
large scale 'comprehensive' schemes. 

Narrow frontage shops with varied fenestration are desirable. Building lines 
could be varied if the pavement is narrowed in the future. 

Retail should be concentrated on Robson and alona internal mid-block 
pedestrian routes and courtyards. 

Arcades should be provided along Burrard and Smithe. 

No changes are recommended to the heiahts set out in the Draft 

zoning proposal. These are intended to maintain sunliabt aloha Robson 

Street by requiring high buildings to be setback. 

3) Pedestrian Amenity and Open Spaces 

The pedestrian amenity of Robson should be enhanced by traffic restrictions 
and sidewalk widening and planting. This treatment should apply 
between Seymour and Bute. Varied profiles, based on a 24' pavement 
width are possible. 

A semi -open air market could be constructed on Robson when traffic 
is restricted in this area. 

A variety of open space should be provided by developers. A major 
open space is not essential because of the proximity to the Robson 
Square at Howe and Robson. 

The major desired pedestrian flows and location for incidental 
open space are shown in the diagram below. 

It is particularily important that the routes and open spaces defined 
are designed appropriately and include weather protection, some 
sunlight, well landscaped with adequate seating and quiet areas 
removed from traffic as per the General Design Guidelines for the 
Downtown Area. 

PEDESTRIAN MOVEMENT DIAGRAM 
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Clause No. 1 continued 


4) Parking and Circulation 

Short-tenn parking to serve the Robson Street shops should be permitted 
and also provided by the City. It should be located underground to 
the north and south with access off Alberni and Smithe Streets. 

Most Parking should be placed underground. 

The lane should be designed to serve both rear loading to stores 
and also function as a pedestrian route. 


Possible uses for the City-owned lands were discussed, i.e. 
open space, short-term parking, co-operative housing, residential 
and commercial development through sale of the land to the adjacent 
owner . 

It is not considered that this particular area would be appro- 
priate for open space as it is within a block of the largest pub- 
lic open space Downtown now being developed by the Provincial 
Government. Short-term parking should not be an exclusive use of 
this valuable site but could be provided underground as part of 
a larger development with the City, through the Downtown Parking 
Corporation, leasing such parking space from the developer. The 
objectives of co-operative housing for this area are worthy of 
support. The Provincial Minister of Housing has conducted eco- 
nomic feasibility studies of the proposal and cannot support it 
from the viewpoint of total land costs per unit. In relation to 
land value, if the City were to donate its land to the cooperative, 
massive subsidies per unit would be involved. Civic funds could 
be better used elsewhere. If the City land were sold to Olympia 
and York Developments Ltd. , the proceeds of the sale could be 
applied to other civic purposes, i.e. purchasing open space 
elsewhere Downtown. 

The latter seems to be the most logical decision and the one 
favoured by the Downtown Study Team. 

The Director of Planning recommended 

"THAT negotiations between the City and Olympia & York 
Developments Ltd. regarding the sale of the City-owned 
parcel (Lot A, Block 6, District Lot 185) be not included 
until after a decision is reached on zoning amendments 
now proposed for this area. It is anticipated that a 
Public Hearing will be held towards the end of September 
1975. " 


Mrs. Kristiansen/ President of the Robson International 
Village Community Cooperative, presented a brief to the Com- 
mittee (copy circulated) , outlining the objectives of the 
Co-operative. 

The Committee felt there was no disagreement about retain- 
ing the character of Robson Street or the general development 
concept for the whole block, and stated that any development 
should meet the guidelines. Two members of the Committee have 
been told by the Provincial Government that they are not able 
to put in the money that would make up the difference between 
commercial and subsidized rentals. 


Continued on Page 4. . . 
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Clause No. 1 continued 

They also felt that the Co-operative should consider a 
scaled down version and explore possibilities such as: 


a) Relocating onto the B.C. Hydro property indicated 
on the map submitted with the report (copy 
circulated) ; 

b) Preserve the streets owned by members of the 
Co-operative and develop Co-operative housing 
above ; 


Mr. R. Spaxman, Director of Planning, advised that the 
scheme proposed by Olympia & York Developments Ltd. is close 
to meeting the guidelines. 

After discussion, the Committee 

RECOMMENDED 


THAT approval in principle be given for the City 
to enter into negotiations with a private developer 
for the sale of the City-owned land (Lot A, Block 6, 
District Lot 185) to carry out a project that will 
meet the design guidelines for the whole area. 


(Aid. Harcourt wishes to be recorded as opposed. ) 


2 . Nelson Park 

Representatives of the School and Park Boards and CMHC were 
present, as well as the Architect. 

The Committee considered reports of the City Manager dated 
June 5th, 1975 and the Director of Planning dated June 4th, 
1975 (copy circulated). Mr. J. Coates, Planning Department, 
outlined the six competing land use demands for the two block 
area : 


a) Park 

b) School 

c) Housing 

d) Heritage Preservation 

e) Community Facilities 

f) Proposed Thurlow/Bute tunnel under Nelson Park 


With respect to the proposed tunnel, Mr. W. Curtis, City 
Engineer, advised that where the tunnel emerged on Block 22, 
the land would be contoured to create a rise in the ground to 
completely mask the tunnel. 


The Committee discussed the three alternative schemes and 
agreed that it would be unrealistic to have heritage buildings 


c) 


Acquire the property (D-3) controlled by Mr. 
N. Cook. 


Continued on Page 5. 
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Clause No. 2 continued 

Park Board Chairman M. Brown stated that the original 
intention for Blocks 22 and 23 was to have a park integrated 
with a school and low key community facilities; not to have 
a housing site. She advised that if the Park Board has to 
look for alternative land for park, the cost is going to be 
extremely high as it will be the value of replacement of land. 

Dr. K. Mirhady, Chairman of the School Board, advised that 
they need to construct school facilities as soon as possible, 
Mr. N. Jones, the School Board's architect, suggested that alter- 
native 2 would be the scheme that would allow the School Board 
to get on with the development of the school facilities on Block 
22 and Block 23 could be developed later. 

The Committee 
RECOMMENDED 

THAT the School Board proceed with plans for the 
development of school and community facilities 
only; with the remainder of the area being deve- 
loped as park. 

FURTHER THAT representatives of the School and 
Park Boards meet with the City Engineer and 
Supervisor of Property & Insurance and report 
back to the Committee in two weeks with a recom- 
mendation on the preferred location for the school. 


The Committee adjourned at 12:30 P.M. and reconvened at 
! 3:45 P.M. with the same members present. Alderman Boyce was 
also present for the reconvened session. 


j RECOMMENDATION 

3 . City-Owned Land - Foot of Angus Drive 

The Committee considered a report of the City Manager dated 
i June 10th, 1975 wherein the Director of Planning, City Engineer 
; and Supervisor of Property & Insurance make recommendations for 
the subdivision of City-owned Lot A amended. District Lot 317 
into residential lots and a 7-acre industrial site, the balance 
to be used for open space and walkways. 

i 

I In exploring alternative strategies for subdividing resi- 

i dential lots, the Planning Department has considered servicing 

problems for both residential and industrial properties as well as 
, minimizing the conflict between the two land uses. Also con- 
i sidered was a proposal from Canadian Forest Products for a land 
I exchange with the City to "square off" the end of their property 
j flanking Barnard Street. 

' With respect to the latter, the report states in part 

, "With respect to negotiations with Canadian Forest 

Products, it is advantageous to the City and to the 
Company that the unnamed, unopened road dividing the 
City property and their Lot A, Block 3, D.L. 307, 317 
and 5967, be relocated so that it would meet 75th 
Avenue at right angles. 


Continued on Page 6 , 
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Clause 3 continued 


"Canadian Forest Products have after negotiations agreed 
to pay the City $5,000.00 cash if the road is relocated 
subject to the following conditions: 

1. Additional area created to be shared equally 
between the two parties. 

2. All survey and documentation costs to be 
borne by the City (based on the Company hav- 
ing clear title to its lands) . 

3. The City to retain a drainage easement 
running through their lot. 

The City Engineer concurs with the foregoing, and the 
Supervisor of Property & Insurance is of the opinion 
that the offer of $5,000.00 is realistic." 


Mr. Polderman of Canadian Forest Products advised that the 
straightening of Barnard Street would be advantageous to his 
company and the City. He advised that there was a drainage 
easement on their lot. They are requesting to construct over 
this easement. The City Engineer advised that nowhere in the 
City of Vancouver are buildings constructed over sewer ease- 
ments. It could be relocated at the cost of the developer. 

Mr. E. Diano of the Marpole-Oakridge Area Council submitted 
a brief (copy circulated) requesting that the City-owned land 
east of Angus Drive be retained for public recreation use and 
that no action be taken until the report on the Eraser River 
Recreation Study is received. 

After discussion, the Committee 

RECOMMENDED 

THAT consideration of the re-alignment of the Barnard 
Street end be deferred until discussions have been 
held with the City Engineer, Director of Legal Services 
and Canadian Forest Products, and the results reported 
to the Committee. 

FURTHER THAT the submission of the Marpole-Oakridge 
Area Council be received and the disposition of the 
City-owned land at the foot of Angus Drive be deferred 
until the report on the Eraser River Recreation Study 
is received. 


The meeting adjourned at 5:40 P.M. 



PART REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


June 12, 1975. 


A meeting of the Standing Committee of Council on 
Finance and Administration was held on Thursday, June 12, 1975, 
in the No. 1 Committee Room, Third Floor, City Hall at 
approximately 1:30 p.m. 

PRESENT : Alderman Volrich, Chairman 

Alderman Bowers 
Alderman Kennedy 

ABSENT : Alderman Marzari 

Alderman Sweeney 

COMMITTEE 

CLERK: G. Barden 



RECOMMENDATION 


1. University Women's Club - Request for Grant 


The Committee had for consideration a Manager's report 
dated May 27, 1975, outlining the Director of Finance's report 
on financial statements of the University Women's Club and 
recommended methods for handling the grant. (Copies circulated) 

The University Women's Club reported that the main reason 
for applying for a grant equal to taxes is the constant day 
to day expense of maintaining the house. They are being forced 
to divert from their main purpose and aim of promoting the arts 
and spend their time raising funds merely to maintain the house. 
The club also reported on the many public functions that the 
house is used for. 

Following further discussion it was, 

RECOMMENDED 

THAT City Council approve a grant equal to taxes for 
the year 19 75 to the University Women's Club, (approx- 
imately $5,000) . 

INFORMATION 

2. 1976-80 Capital Program 


The Committee had for consideration the following reports : 

(a) Manager's report dated June 5, 1975 with attached 
report dated June 1975 on submissions from Civic 
Departments and outside Boards for the revised 1976-80 
Capital Program; 

(b) Manager's report dated June 5, 1975 re submission from 
the City Engineer; 

(c) Manager's report dated June 5, 1975 re submission from 
the Park Board. 


cont'd. 


standing Committee of Council 
on Finance and Administration 
June 12, 1975 


2 


Clause No. 2 Continued: 


It was noted that the Park Board is recommending that 
City Council adopt a single vote nonsegmented form of ballot 
in presenting the proposed 1976-80 Five Year Capital Plan to 
the voters on Wednesday, October 8, 1975. It was reported that 
the Housing Committee is recommending that the housing allocation 
be increased by $7 million and it was felt that if this is ap- 
proved by Council then it will be necessary to present a separated 
ballot. 

Alderman Bowers suggested that the Committee consider 
presenting a 6 year plan with three 2-year segments. This 
would mean a plebiscite would be held every 2 years and would 
be one way of presenting a reduced plan to the public. The 
Director of Finance stated that this could present problems in 
certain areas. 

The Committee further discussed the submissions by Boards 
and Departments, and it was, 

RESOLVED 

A. THAT the Chairman together with the City Manager 
and the Director of Finance be authorized to 
review reports and submissions by Boards and 
Departments and report back to the Committee in 
three weeks ; 

B. THAT the three reports be received. 
RECOMMENDATION 

3 . Social Planning Department Artists Gallery 


The Committee had for consideration a Manager's report 
dated May 21, 1975 on the Social Planning Department Artists 
Gallery outlining background and future operation of the 
Gallery as proposed by the Director of Social Planning. 

The report in part is as follows : 

"The Social Planning Department's Artists Gallery has been in operation since 
December, 1971, when its first LIP grant was received. Operating out of a 
small gallery on Hamilton Street across from the Vancouver School of Art, the 
gallery has commissioned over 2,300 original works of art by local artists. 
These are now on exhibit in 64 Vancouver locations (Appendix I). 

It is difficult to provide an actual value for this art collection, but the 
1300 frames alone are worth about $52,000. The present value of this art 
owned by the City is estimated at $200,000. The City's contribution to this 
program has totalled $21,073 over five years. 

Artists have been employed on the program through a Selections Committee of 
distinguished artists, collectors and educators. The primary criteria for 
employment has been financial need and artistic ability. As a result, while 
a few works may be of little value, others represent an investment by the City 
in artists of genuine talent. Works have been acquired by the Canada Council 
Art Bank, the B.C. Art Bank, and private collections, including that of 
Vincent Price. Other artists who were unknown when they were first employed 
under the program have acquired significant reputations and this, of course, 
increases the value of their works held by the City. 

The concept of the program has also achieved recognition. In 1972 it received 

the Allied Arts Award of the Royal Architectural Institute of Canada. 

It was the first Art Bank in Canada. The principle of government acquisition 

of art for use in public buildings was later adapted by both Canada Council 

and the Provincial Government, which established their own Art Banks. 

The City of Seattle has studied Vancouver's program and this year set up its 

own version using the Federal Comprehensive Employment and Training Act. (CETA) 

In early May, officials from the National Endowment for the Arts, (Washington, D.C.) 

came to Vancouver to study the program. 

City Council has each year contributed funds towards the operation of this program 
because the 17% for materials and administration has never- been adequate to cover 
the operational costs. 

Cont'd... 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Indigent Burials (cont'd) 

The other alternative open for Council's decision is the 
possibility of continuing the present arrangements of 
rotating the indigent funerals between the twelve funeral 
directors on a monthly basis. Payment would be $195.00 
plus $5.00 ministerial fee, the maximum rate approved by 
the Provincial Government. 

The present contract with the funeral directors, dated 
June 1957, has a Clause #6 stating that 'It is agreed 
between the parties hereto that this agreement may be 
terminated at any time by either party hereto giving to 
the other six months' notice thereof in writing.'" 

MOVED by Aid. Phillips, 

THAT a contract for indigent burials be entered into with 
First Memorial Services Ltd. on the basis of its offer of $185.00, 
including ministerial fee, the contract to be on a one-year basis 
and satisfactory to the Corporation Counsel. 

- CARRIED 

MOVED by Aid. Bird, in Amendment, 

THAT these services be carried on on the present basis using 
the services of undertakers within the City of Vancouver. 

- LOST 

The motion of Alderman Phillips was put and carried.* 


(ii) Social Assistance Statements (Clause 2) 

MOVED by Aid. Bird, 

THAT Clause 2 of the report of the Board of Administration 
(Social Service and Health matters), dated July 31, 1970, be adopted. 

- CARRIED 

Harbours and Parks Matters 

Callister Park 

MOVED by Aid. Bird, 

THAT the report of the Board of Administration (Harbours and 
Parks matters), dated July 31, 1970, respecting Callister Park, be 
adopted but the effective date of surrender and execution be 
immediately after October 1, 1970. 

- CARRIED 

Building and Planning Matters 

(i) False Creek Lands 

Provincial Government/Marathon Transfer (Clause 2 ) 

It was agreed to defer consideration of this matter pending 
the receiving of a Report Reference from the Director of Planning 
later in the day. (see page 10) 

(ii) Strathcona Area Rehabilitation Project (Clause 4 ) 

MOVED by Aid. Bird, 

THAT this clause be referred to the Standing Committee on 
Planning and Development to receive a Report Reference from the 
Director of Social Planning/Community Development. 

- CARRIED 


standing Committee of Council 
on Finance and Administration 
June 12, 1975 


3 


Clause No. 3 Continued: 


On December 17, 197A, Council approved the following motion "That funds In the 
amount of $11,130 be approved In advance of the 1975 budget, to cover costs 

of wages for the Artists Gallery Curator and her assistant " This amount 

was sufficient to carry the program through the month of June - one month beyond 
the expiration of the LIP grant on May 31, 1975. 

These funds were thought necessary last December because It was our understanding 
that Federal Funds would not be available to cover City administrative staff costs. 
We have since been advised, however, that that the Federal Government would. In fact, 
contribute towards the salaries of the two staff persons. Therefore the $11,130 
approved by City Council was not spent^ nor Is It Included In our 1975 budget. 

In spite of the expectation that LIP will be back In existence In a few months In 
one form or another, this seems as good a time as any to set a date for severing 
the formal connection between the Social Planning Department and the Artists Gallery. 
It has been the Social Planning Department's Intent to recommend that when LIP 
funding Is no longer available the Artists Gallery be set up as an Independent 
cultural society. 

As a non-profit Society the Artists Gallery could logically receive grants froa 
the Canada Council under the Alternate Gallery Program, the BC Arts Board, for 
community art programs and from the City of Vancouver to continue Its widespread 
loan program of the City owned collection. In addition, functioning under a 
Board of Directors, the Artists Gallery would still be able to receive and 
administer LIP grants for the development of artists work programs as It has 
been In the past. 

It Is estimated that It will take about six months from July 1,1975, for the 
Artists Gallery to be reorganized as an Independent and private non-profit 
Society." 

The City Manager noted that the City is not currently 
committed to fund or administer any aspect of the Artists 
Gallery subsequent to June 30, 1975 other than to protect 
its interests in the Art inventory with its stated value of 
$200,000. The Art inventory will be located and counted by a 
supervisor and four helpers, funded under the SWIM '75 program, 
administered by the Social Planning Department. These personnel 
will be available to August 31, 1975. 

The report of the Director of Social Planning indicates 
an on-going funding by the City of undetermined amounts to 
continue the loan of the City-owned collection. Vancouver 
now supports an Art Gallery which could, given sufficient 
time, review the collection and decide on the optimum disposition 
of it. 

The City Manager recommended that this collection be turned 
over to the Vancouver Art Gallery for their use or disposal as 
they see fit and that the Social Planning Department be given 
sufficient funds to wind up this program no later than August 31, 
1975. 

Following further discussion it was, 
RECOMMENDED 

(a) The Director of Social Planning phase out the 
operation of the Artists Gallery under the auspices 
of the Social Planning Department and that he assist 
the Artists Gallery in establishing itself as a private, 
non-profit Cultural Society; 

(b) The Artists Gallery, when re-organized as a private, 
non-profit Society, continue its administrative 
responsibility for the City owned collection in its 
possession; 

(c) The Director of Legal Services assist in the drafting 
of the Constitution and By-laws of the private, non- 
profit Artists Gallery and to prepare an agreement 
between the City and the Society to ensure the City's 


Cont'd. 
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Clause No. 3 Continued: 


continued ownership and control of its art, valued 
at approximately $200,000; 

(d) That City Council approve funds in the amount of 

$15,528 to cover the cost of the operation from July 1, 
1975 to December 31, 1975 as follows: 


Salary of Curator $210 x 31 weeks $6,510 

Assist. Curators Salary $175 x 31 weeks 5,425 

Fringe Benefits 10% 1,193 

Rent $300 x 6 1,*800 

Utilities $ 30 X 6 180 

Telephone 20 x 6 120 

Materials & Supplies 50 x 6 300 


TOTAL $15,528 


(e) Source of funding to be Contingency Reserve. 


4_. Playhouse Theatre Centre of B.C. - Grant 

The Committee had for consideration a letter dated 
June 4, 1975, from the Playhouse Theatre Centre of B.C. thanking 
City Council for granting $49,000 to cover theatre rentals for 
1975-76 season, and outlining a problem of allocation and 
administration of the funds. 

Mr. Michael Dobbin, Director of Operations, for the 
Playhouse Theatre Centre of B.C. explained that in early 
November, 1974, when they first applied for the grant it was 
on the basis of seven shows on the main stage at the Queen 
Elizabeth Playhouse. Since receiving approval of the grant 
the staff and Board of the Playhouse have completely changed 
the basic philosophies and structure of the company and in the 
final analysis it was decided that five rather than seven shows 
would be presented at the Queen Elizabeth Playhouse. In addition, 
the new company will perform 4 works, 2 at the Vancouver East 
Cultural Centre, and 2 at David Lui's New Theatre. Approximately 
$40,000 of the grant is needed for the Queen Elizabeth Playhouse 
rent, and approximately $9,000 is needed to cover rentals of the 
other facilities. Mr. Dobbin on behalf of the Playhouse Theatre 
Centre of B.C., requested that they be granted permission to 
shift the spending of this $9,000 from its initial purpose of 
grant in lieu of rent at the Queen Elizabeth Playhouse. 

Following further discussion it was, 
RECOMMENDED 

THAT the conditions of the $49,000 grant to the 
Playhouse Theatre Centre of B.C. be varied to 
allow them to apply funds in excess of that needed 
for rental at the Queen Elizabeth Playhouse during 
the 1975-76 season toward rental of other facilities 
stated. 


The meeting adjourned at approximately 3:30 p.m. 
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STANDING COMMITTEE OF COUNCIL 
ON 

HOUSING AND ENVIRONMENT 


REPORT TO COUNCIL 



June 12, 1975 


A meeting of the Standing Committee of Council on Housing and 
Environment was held on Thursday, June 12, 1975, at 1:30 p.m. in 
the No. 2 Committee Room, Third Floor, City Hall. 


RECOMMENDATIONS ; 

1 . Garbage Collection From Duplexes 

On March 11, 1975, Alderman Cowie brought up the point of free 
garbage removal from duplexes in Council. Submitted this day was 
a Manager's Report dated May 30, 1975, entitled "Garbage Removal From 
Single Family Houses Containing More Than Two Units, And Duplexes". 
This report, which is on file in the City Clerk's Office, stated as 
follows : 

"The City Engineer reports as follows: 

"A. Garbage Removal from Existing "Single Family" Houses containing more than two 
Dwelling Units ^ 

On 11 March, 1975, the Mayor, at the request of Alderman Cowle, directed the 
City Engineer to report on "the feasibility of single-family houses, containing more 
than one suite, receiving the same "free" garbage service as homes accommodating 
only one single family". 

Current Policy 

The current Refuse By-law provides that In the case of single family zoned 
residential properties, the property is entitled to two cans "free" garbage pickup 
per week. In the case of a duplex, the duplex as a whole is entitled to two cans 
"free" garbage pickup per week. Additional garbage is removed as required, however 
a charge is made for this service which may be paid to the driver of the garbage 
truck and a receipt Issued, or a charge account may be established by means of a 
telephone call, and the extra garbage removed is billed bi-monthly. 

Houses which contain one additional, legal or Illegal dwelling unit, are 
considered duplexes for garbage collection purpose^. If a residence contains more 
than two dwelling units all garbage removed is charged for. 

A dwelling is defined in the Refuse By-law as, "any premises occupied, used or 
Intended to be used exclusively as a living area and containing not more than two 
dwelling units". A dwelling unit is defined as, "one or more rooms constituting a 
unit of living accommodation, used or Intended to be used for living and sleeping 
purposes and containing a sink and cooking facilities". 

The rationa3e.behlnd this policy is that additional dwelling units in a residence 
are considered as either revenue producing, or provide some other tangible gain to 
the owner or occupier of the building. 


If two cans "free" garbage collection is provided for all existing "Single 
Family" houses, no matter how many dwelling units are contained therein the following 
points require consideration: 

(a) Because of the variation in internal building arrangements it is impossible 
in many cases to ascertain whether a "single family" house contains one or 
more dwelling units unless an internal inspection is made, therefore it is 
difficult, in some cases, to equitably apply the present collection charge. 

(b) The home then falls into the category of a revenue producing premises, and 
further, presents the possibility that owners of at least smaller apartaents, 
built as such, will request similar treataent. Any further extension of 

the "free" collection policy will result in losses of revenue in additieo 
to those outlined later in this report. 


PRESENT: 


Alderman Harcourt, Chairman 


Alderman Bird 
Alderman Boyce 
Alderman Cowie 
Alderman Rankin 


CLERK: 


R. Demofsky 


Discussion 
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(c) Additional costs, mostly loss of revenue, are outlined In examples given 
below. 

(d) A revision to the Refuse By-law M531 will be required. 


Costs and Loss of Revgnue 

If houses In RS, RT and RM zoning (I.e. Single Family, Duplex and Multiple 
Dwelling) , received the same "free" garbage service as houses accommodating a 
single family, the cost of collection would not be Increased a large amount 
since most of the collection Is now being done by the regular garbage collection 
crews. Owners and Managers of these premises are. In general, aware of the charges 
made for garbage removal and conscientiously control the amount of garbage placed 
out for removal. There will however be. a loss of revenue because the bills sent 
to those "single Family" houses, which are currently known to contain three or more 
dwelling units, would not be charged for the first two cans removed weekly. 

Because there Is no accurate count of the number and type of the dwelling units 
contained In the houses within the various zonlngs it is difficult to establish a 
policy which will equitably deal with all situations, however, based on a sampling 
in one area of the City to obtain a best estimate and order of magnitude the 
following examples are provided to show what would happen. 

(a) Provide two cans "free" garbage collection per week for all houses 
in the City, no matter how zoned, provided the owner of the property 
is in receipt of the Provincial Home Owner Grant or equivalent, 
i.e. the owner is in residence. This will Involve considerable 
administrative difficulties in setting up a cross check procedure and 
updating as required. 

Estimated annual loss of revenue $30,000 

(b) As for (a) above except with no Home Owner Grant requirement. No 
particular administrative difficulties are Involved. 

Estimated annual loss of revenue $40,000 


Timing 

Most Home Owner Grant applications are made by year end, however, the Home 
Owner has, during the past two years, had until 31 March of the following year to 
apply for the previous year's grant, therefore it may not be fully known until 
after 31 March, 1976, who is in receipt of the 1975 Grant. 

The Director of Finance recommends that option (a) above, involving the Home 
Owner Grant, be given no further consideration because of the extreme administ- 
rative problems Involved. 


B. Garbage Removal from Duplexes 

By memo dated 19 March, 1975, Alderman Harcourt requested that the City 
Engineer provide further information on the question of garbage collection for 
duplexes, and cases where there are three revenue suites In a house without the 
owner being in residence. In the latter case the situation is covered in the 
previous section. 

As noted in Section A the current policy provides that two cans of garbage 
per week is removed "free" from duplexes. If the By-law were revised to provide 
that four cans be removed "free" from duplexes the following considerations are 
presented for information: 

1. Additional collection costs will be incurred as well as • loss of 
revenue. This is outlined later in this section. 

.2. Some question as to the fairness of charging rental apartment tenants 
and not duplex tenants would arise. 

3. The duplex tenant is already favoured when both units of a duplex are 
occupied by tenants and the owner lives elsewhere. 

4. There is no guarantee that the savings vlll be pas8«d on to the tenant (•) 

of the duplex. 
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5. If duplexes receive A cans "free" collection it would be difficult to 
deny this increased service to other houses containing two or nore 
dwelling units. 


It is estimated that there are approximately 7,000 premises which fall into 
the duplex category for garbage collection purposes. If a duplex were considered 
as two single family dwellings, it is estimated that the 1975 cost to provide the 
extra service, i.e. remove 4 cans "free" instead of two, will be as follows: 

Annual additional collection costs $76,800 

Annual loss of revenue from present contracts $20,000 

Two additional collection trucks $84,000 


This matter has been considered by Council in the past on several occasions 
and Council have decided to retain the present standard of "free" collection because 
of the large additional cost to provide for the increased "free" refuse removal. It 
is further pointed out that if property owners in the Single Family zoned areas 
(RS-1) are allowed to install additional suites in their homes it is estimated by the 
City Planning Department that there will be at least 5,000 additional duplexes 
created in the City over a period of time, which will further add to the cost of 
collection. 

The Director of Finance advises that should Council decide to provide any 
additional "free" garbage collection it not be implemented until 1 January, 1976. " 

Following extensive discussion, it was, 
RECOMMENDED, 

A. THAT the City provide two cans free garbage collection per 
week for all houses in the City no matter how zoned. 

B. THAT the City provide four cans of free garbage collection . 
per week for all duplexes. 

(Aldermen Boyce and Cowie are recorded as voting against 
this motion . ) 

C. THAT the appropriate funds to carry out the above recommended 
free garbage collection be advanced now, but operation not be 
implemented until January 1, 1976. 

NOTE ; 

The Comptroller of Budgets advises that if this report is 
approved by Council^ funding will be provided in the 1976 Departmental 
Budget. 

2 . Fireproof Mattresses 

The Housing and Environment Committee on January 16, 19 75, when 
discussing this matter, resolved: 

"THAT this matter be referred back to the Health and 
Fire Departments for report back on a practical proposal 
with regards to flame proof mattress covers." 

The Committee considered a letter from the Vancouver Community 
Legal Assistance Society, dated May 28, 1975. This letter, which is 
on file in the City Clerk's Office, stated in part: 

As a result of a meeting betwe«n Fire Chief 
Bemie, Dave Morgan and myself on March 27th, it was 
resolved that: 

1) It would appear that any buildings that have 

only fire-proofed their premises (versus 
installing a sprinkler system) still need 
fire proof mattress covers . 
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2) In order to determine the use and effective- 

ness of such mattress covers it was felt that 
the best method would be to install same in a 
city owned lodging house . 

Therefore, we formally request that fire proof 
mattress covers be installed in the Qppenheimer Lodge for 
a six month petiod. 

If this program proves effective then we would 
request that the By-law be amended so that these buildings 
that have only fire-proofed their premises be required to 
use fire proof mattress covers. 

Further, we would rec[uest the City urge the ! 

Federal Government amend the present standards with I 

reference to flammability of mattress covers (per P.C. i 
1971-2277 which only requires a mininun of seven seconds 

for mattress covers) and require a highar standzurd. | 

During the ensuing discussion the Committee agreed that the 
Continental Hotel would be a more satisfactory test case than the 
Qppenheimer Lodge as outlined in the above letter. Mrs. L. Ragona, 
of the V.C.L.A.S. advised that Canadian fire safety standards 
pertaining to fire proof mattress covers were insufficient. Further 
that there was an American manufacturer who made such which did not 
require treating or laundering. Such covers are not available in 
Canada. 

RECOMMENDED, 

A. THAT fireproof mattress covers be installed in the 
Continental Hotel for a test period of six months. 

B. THAT the City urge the Federal Government to amend 
the present standards with reference to flammability 
of mattress covers (per P.C. 1971-2277 which only 
requires a minimum of seven seconds for mattress covers) 
and make fire proof mattresses mandatory. 

3 . Pioneer Park 

When discussing this matter at its meeting of May 8, 19 75, the 
Housing and Environment Committee, recommended: 

"THAT the Park Board prepare a design for upgrading the 
street triangle known as Pioneer Park." 

Mr. L. Foster of the Park Board reviewed two proposals for the 
improvement of this area. The first scheme entailed the use of 
bricks and trees, and did not include seating. It showed the brick 
work similar to that which exists on Water Street, curving upwards to 
form planters in which trees would be planted. Scheme II was similar 
to Scheme I as above but included seating for approximately 3 people 
around the bases of the planters. Mr. Foster continued to advise 
that Scheme I would cost approximately $60,000 and Scheme II would 
cost approximately $68,000. The Committee felt that seating for 
approximately 30 people was insufficient, and expressed that the 
emphasis of this improvement should be on seating, a park-like setting, 
and improvement of the existing lighting. 

Mr. R. Boyes, Deputy City Engineer, advised that in 19 73 this 
street triangle was turned over to the Park Board. Further that in 
view of this Council motion, improvements were not the responsibility 
of the City and such funds were not included in the budget. 
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RECOMMENDED, 

THAT Scheme II as outlined above be approved in principle 
at the cost of approximately $68,000 and referred back to 
appropriate City staff, the Urban Design Group, and the Park 
Board with the understanding that this improvement is to 
focus on seating, park-like setting, and improvement of the 
present lighting, for report back. 


4 . Bicycle Routes 

The Committee considered a bike route proposal submitted by 
Ms. Sue Hiscock. This proposal, which is on file in the City Clerk's 
Office, outlined both recreation and commuter routes for bicycles in 
the City of Vancouver. During discussion, Ms. Hiscock advised that 
several people had been working on this proposal for the past six or 
seven months, and that the Provincial Government had agreed to 
provide 50% of the funding if this proposal was incorporated. 

The Committee also considered a draft report submitted by 
Bowie Keefer of the Park Board entitled "Walking and Cycle Trails". 
When discussing this report, which is on file in the City Clerk's 
Office, Mr. Keefer advised that Ms. Hiscock 's proposal was very 
acceptable. Work should now be emphasized on the recreation 
routes. As outlined in his submitted brief, the Park Board 
was also discussing a walking trail network. This would include 
trails along the dykes of the Eraser River and beaches, and suggested 
that next spring would be a good target date in view of the upcoming 
U.N. Conference. 

RECOMMENDED, 

A. THAT Aldermen Boyce and Cowie head up a sub-committee to 
liaise with Ms. Hiscock, the Park Board, and other interested 
persons, and report back on recreational routes for bicycles. 

FURTHER THAT this sub-committee meet with the Official Traffic 
Commission to discuss commuter routes and report back. 

B. THAT the briefs submitted by Sue Hiscock, and Bowie Keefer 
be received. 


INFORMATION : 

5 . Chairman's Report on C.F.M.M. Conference 

The Chairman briefly outlined his recent attendance at the 
C.F.M.M. Conference and advised that a written report from himself 
and Mr. M. Jeroff, the Housing Director, would be submitted to the 
June 26, 1975, meeting of this Committee. 


6 . Street Lighting 

On April 24, 1975, this Committee considered a brief from 
Mr. R.F. Kelmen on "Street Lighting". At that time the Deputy 
City Engineer advised that a joint report from the Engineering and 
Planning Departments on "Terms of Reference for a Street Light 
Study" and "A Consultant" would be submitted to the Housing and 
Environment Committee in the near future. 

The Committee today considered a Manager's Report dated May 22, 
1975, entitled . "Study on Street Lighting Practices". This report, 
which is on file in the City Clerk's Office, outlined the background 
of this situation including present design practices, lighting 
program, costs, colour, and light. The report went on to discuss 
terms of reference for a street light study including evaluation 
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of present program and development of new standard configurations. 
The report concluded by informing that a street light study would 
take approximately six months to complete and would cost approximately 
$75,000 to $80,000. Also, that the present program using efficient, 
readily available lighting equipment and standard configurations 
produced a safe level of distribution and illumination at a reasonable 
cost. 

RESOLVED, 

THAT the above noted City Manager's Report dated May 22, 
1975, entitled "Study of Street Lighting Practices" be 
received . 

(Alderman Cowie is recorded as voting against this resolution.) 


7 . Housing Conversion Study 

The Committee considered a memo from Ann McAfee, Housing 
Planner, dated June 11, 1975, to the Housing and Environment Committee 
which stated: 

"Several items as reported in the minutes have come to 
my attention which require clarification: 

1) Mr. T. Jenkinson is Associate Director, Overall 
Planning Section, not Director of Long Range 
Planning as recorded. 

2) The reasons for a reluctance by homeowners to 
convert their homes is not exactly unexplainable" . 
Present owners, who frequently own homes outright 
or who are paying minimal (by today's standards) 
mortgages, see no financial incentive to convert. 
In addition, in many cases the owner prefers the 
privacy of a single family unit to the intrusion 
and management problems presented by conversions. 
The study indicated a majority negative response 

to conversion primarily because owners, not renters 
(seeking homes) , were surveyed. 

3) Paragraph three should read Property owners do not, 
by quite considerable majority, want to have suites 
in their homes." 

RESOLVED, 

THAT the memo from the Housing Planner be noted and 
received . 


The meeting adjourned at approximately 3:14 p.m. 


* * * * 
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June 19, 1975 


A joint meeting of the Standing Committees of Council on 
Community Services and Finance and Administration was held in 
the No. 1 Committee Room, third floor, City Hall on Thursday, 
June 19, 1975 at approximately 10:00 a.m. 


PRESENT: 


Alderman Rankin, Chairman 


Alderman Bowers 
Alderman Marzari 
Alderman Sweeney 
Alderman Volrich 


ABSENT: 


Alderman Boyce 
Alderman Kennedy 


COMMITTEE 
CLERK: 


H. Dickson 


RECOMMENDATIONS 


1. Grant Requests - Spring 1975 

The Committees had before them for consideration a Manager's 
report dated June 2, 1975 in which the Director of Social Planning 
made recommendations for grants to six organizations and recommenda- 
tions for no grants to four organizations. The recommendations 
for grants total $39,919 which would mean a net cost to the City, 
after C.A.P. recovery of $10,364, of $29,554. 

At the request of representatives of the Social Planning 
Department the Committees agreed to consider recommendations for 
grants to two additional organizations which would bring the total 
to $55,818 which would mean a net cost to the City after C.A.P. 
recovery of $17,567, of $38,254. 

Information sheets on each grant request were appended to the 
report. 

During discussion it was noted that: 

"To date this year. Council has approved 67 Commtinity Service 
Grants totalling $792,943. Of this total 50 grants were 
processed by the Social Planning Department. A list of grants 
by categories is attached (Appendix A). Crossreach grant of 
$S,709 was returned as the Vancouver Resources Board funded 
them. Net cost to date after approved CAP recovery is 
$664, lis. An additional CAP recovery of $122, §4^, which will 
be applied for, will reduce the estimated net cost down to 
$541,270." 

During discussion it was noted that the bulk of civic grants 
were approved early in the year and that for a variety of reasons 
some grant applications came in late. 

It was also noted that last year's total grants' cost to the 
City was $517,000 compared to $541,270 this year so that the dis- 
tribution of grant monies has not increased considerably. 
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The Committees then considered each grant report individually 
(copies of each are circulated) and action was taken as follows: 

A. Leisure Link 

Recommendation of the Director of Social Planning - 

"That a grant of $14,690 be approved, payable to the Park 
Board to pay the salaries and benefits of two Leisure Link 
workers for 10 months, until April, 1976. At the end of 
this time, the service will be evaluated by the Park Board 
to determine if it will be included in future Park Board 
West End budgets." 

During discussion it was noted this program was previously 
funded by L.I. P. and there has been a suggestion that the City not 
pick up financing of defunct L.I. P. programs. Representatives of 
the Social Planning Department explained the service is a good one 
which reaches approximately 500 persons, many of whom are lonely 
senior citizens. 

Following discussion a motion to approve the recommendation of 
the Director of Social Planning was put and lost (Aldermen Bowers, 
Sweeney and Volrich opposed.) 


B. Red Door Recreation Project 

Recommendation of the Director of Social Planning - 

"(i) That office space be provided in Riley Park Community 
Centre for the Red Door Recreation Project. 

(ii) That a grant of $1,000.00 be approved for the Red Door 
Recreation Project to be used for telephone expenses 
and office supplies. The accounting is to be done 
through the Riley Park Community Association." 

Representatives of the Social Planning Department provided the 
additional information that the Park Board is willing to supply 
office space for this program. 

RECOMMENDED 

THAT the foregoing recommendations of the Director of 
Social Planning be approved. (Alderman Bowers opposed) . 


C. New Hope Centre 

Recommendation of the Director of Social Planning - 

"That a grant of $6,6^^ be approved for the New Hope Centre 
to be used for operating and program expenses for 1975." 

Representatives of the Social Planning Department expanded on 
their report. Estimated C.A.P. recovery is $3,344. 

During discussion some concern was expressed over the inclusion 
of $2,988 in the recommended grant for food supplies. However, 
following discussion it was, 

RECOMMENDED 

THAT the foregoing recommendation of the Director of 
Social Planning be approved. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Building and Planning Matters (cont'd ) 

(iii) City Lands S/S of False Creek: 

Staging and Implementation of Development 
(Clause 6) 


It was agreed to defer consideration of this clause pending 
the hearing of a delegation later this day. (see pages 9 and 10) 

(iv) Balance of Building and Planning Matters 

MOVED by Aid, Adams, 

THAT Clauses 1, 3 and 5 of the report of the Board of Adminis- 
tration (Building and Planning matters), dated July 31, 1970, be 
adopted . 

- CARRIED 

Licenses and Claims Matters 

Claim: 
Peter Toker 

MOVED by Aid. Broome, 

THAT the report of the Board of Administration (Licenses and 
Claims matters), dated July 31, 1970, be adopted. 

- CARRIED 

Finance Matters 

(i) Grant: Vancouver Opera Association (Clause 2 ) 

On July 7th, the Council approved a grant to the Vancouver 
Opera Association in the amount of $15,000 in rentable time in 
respect of the Civic Theatre. The Board of Administration advises 
the Opera Association has pointed out rental time will only 
amount, in 1970, to a portion of this grant and therefore it is 
requested the former approval be amended to allow the grant on the 
basis of $10,000 in rentable theatre time and an outright grant 
of $5,000.00. 

MOVED by Aid. Bird, 

THAT the previous resolution of Council approving a $15,000 
grant in rentable time of the Queen Elizabeth Theatre be amended 
to provide that $5,000 of the grant approved be given on a cash 
basis and the balance be applied against rentals and other Civic 
Theatre charges. 

- CARRIED BY THE 
REQUIRED MAJORITY 

(ii) Luncheon: Canadian Young Voyageur Program 
(Clause 4) 


The Council considered a request from the Administrative 
Assistant of Sir Winston Churchill Secondary School for a grant 
of approximately $85.00 for a Civic luncheon to entertain Young 
Voyageurs from Montreal. 

MOVED by Aid. Broome, 

THAT a grant of approximately $85.00 be approved. 

- CARRIED BY THE 
REQUIRED MAJORITY 

(iii) Balance of Finance Matters 

MOVED by Aid. Adams, 

THAT Clauses 1 and 3 of the report of the Board of Adminis- 
tration (Finance matters), dated July 31, 1970 be adopted. 

- CARRIED 
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Clause #1 continued; 

D. Cross-Reach Single Parents 

Recommendations of the Director of Social Planning - 

"(i) That Vancouver City Council approve a grant of 

$14,040 (net $7,020 after C.A.P. recovery) for the 
Cross-Reach Single Parents Program, subject to the 
Program being offered in the West End. This grant 
to cover the 10 month period from June 1, 1975 to 
March 31, 1976. 

(ii) That the grant be paid to the Cross-Reach Society 
which will administer the grant." 

Representatives of the Social Planning Department explained 
this service was begun by two individuals voluntarily who were 
able to raise $1,600 on their own for this program. It was added 
that the applicants may apply for Resources Board's funding in 
1976. Representatives of the Social Planning Department expressed 
the view that the applicants should be paid for the work they had 
been doing voluntarily. Estimated C.A.P. recovery is $7,020. 

Following discussion a motion to approve the recommendations 
of the Director of Social Planning was put and lost (Aldermen 
Bowers, Sweeney and Volrich opposed.) 


E. Vancouver Resource Society for the 
Physically Disabled 

Recommendation of the Director of Social Planning - 

"That a grant of $500 be given to the Vancouver Resource 
Society for the Physically Disabled to pay for furnishings 
for a group home." 

There was little discussion on this item and it was, 
RECOMMENDED 

THAT the foregoing recommendation of the Director of 
Social Planning be approved. 


F. The New Corinthians Society 

Recommendation of the Director of Social Planning - 

"That Vancouver City Council approve a grant of $3,000 to the 
Society for bedding and appliances at their Community 
Corrections Centre, subject to the Society raising an equal 
amount of money from private or voluntary sources." 

Representatives of the Social Planning Department explained 
the function of this Society falls clearly under the jurisdiction 
of the National Parole Board and the Community Corrections Branch 
lof the Attorney-General's Department, who do provide per diem rates 
for persons staying at this centre which cover rent and food. The 
recommendation is for the City to provide bare essential bedding 
and appliances. 

During the discussion the view was expressed the agencies of 
!the Senior Government should provide this funding and following 
discussion a motion to approve the recommendation of the Director 
of Social Planning was put and lost (Aldermen Bowers, Sweeney and 
Volrich opposed.) 
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G. Owl House 

Recommendation of the Director of Social Planning - 

"That a grant of $14,400 (net $7,200 after C.A.P. recovery) 
be made to the Owl House for a 10 month period commencing 
June 1, 1975. These funds will be used for salary costs." 

Representatives of the Social Planning Department explained 
this is a well operated 24 hour service catering primarily to 
native Indians and is run by a staff of six. 

The Committees agreed there is a need for services to the 
native people, and following discussion it was, 

RECOMMENDED 

THAT the foregoing recommendation of the Director of 
Social Planning be approved. 

FURTHER THAT Owl House approach the Human Resources 
Department of the Provincial Government for funding 
in 1976. 

H. Social Planning and Review Council 
of B.C. (SPARC) 

Recommendation of the Director of Social Planning - 

"That a grant of $1,500 be approved to the Social Planning 
and Review Council of B.C. to be used for printing and 
distribution of the Senior Citizens Guide." 

Following a brief explanation of the program by representatives 
of the Social Planning Department it was, 

RECOMMENDED 

THAT the foregoing recommendation of the Director of 
Social Planning be approved. 

The Director of Social Planning in the Manager's report of 
June 2, 1975 recommended that no grants be given to the following 
organizations : 

- Willing Hands for Help 

- The New Vancouver Opportianities Program Workshop 

- YWCA - Intake Worker 

- Killarney Champlain Citizens for Action. 
Following discussion it was 

RECOMMENDED 

THAT no grants be made to: 

- Willing Hands for Help 

- The New Vancouver Opportunities Program Workshop 

- YWCA - Intake Worker 

- Killarney Champlain Citizens for Action. 

There was some discussion on whether grant applicants should be 
permitted to speak in support of their grant applications at the 
Committee level or whether the current practice of having them appeal 
directly to Council should be continued. 


The meeting adjourned at approximately 11:10 a.m. 
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PART REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 



JUNE 19, 1975 


A meeting of the Standing Committee of Council on Finance and 
Administration was held in the No. 2 Committee Room, Third Floor, City 
Hall, on Thursday, June 19, 1975 at approximately 2.30 p.m. 


PRESENT: Aid. Volrich, Chairman 

Aid. Bowers, Kennedy, Sweeney 
Marzari 

CLERK: G. Harden 


INFORMATION 


1. Development Permit Application Process . 

The Committee had for consideration a Manager's Report dated 
June 4, 1975 in which the Director of Planning reported on four 
recommendations for improvement in the application processing procedure 
of the Development Permit Process suggested by Mr. Roy Lisogar represent- 
ing Amalgamated Construction Association (copy of Manager's Report 
circulated) . 

The Planning Department reported that response to the brief from 
Mr. Lisogar had been delayed because improvements to the Development 
Permit Process were being made with the recommendations from Mr. 
Lisogar taken into account. The time needed to process and finalize 
applications for a Development Permit not requiring consideration by 
the Advisory Committee has been cut by at least one third in com- 
parison with last year. The main area for future improvement is to 
the regulations of the Zoning By-law itself. It is hoped to organize 
a Divisional Committee shortly to undertake changes. 

It was suggested that the Zoning By-law be reviewed as soon as 
possible and public participation invited. It was also suggested that 
in the next few months, the Planning Department prepare a preliminary 
report as to how this review might be implemented. 

Following further discussion, it was 

RESOLVED 

(a) That the Manager's Report dated June 17, 1975 be 
received; 

(b) That the Director of Planning be requested to carry 
out an immediat e revi ew of the Zoning and Developm ent 

_By-law for early report back to the Finance Commitliee on 
the progress of this review. 


f02 CQUmi 


OlSTRI sm MQNP AY 

STANDING COMiyilTTEE OF COUNCIL 
ON COmUNITY SERVICES 
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A meeting of the Standing Committee of Council on Community Services 
was held in the No.l Committee Room, third floor, City Hall, on 
Thursday, June 19, 1975, at approximately 3:30 p.m. 

PRESENT: Alderman Rankin, Chairman 

Aldermen Marzari, Sweeney & Volrich 

ABSENT: Alderman Boyce 

COMMITTEE CLERK: H. Dickson 


RECOMMENDATION 


1. Cedar Cottage-Kensington Area - 

Pilot Pro.iect in Community Corrections 

The Committee had before it for consideration a letter, dated 
May 29, 1975, from Cedar Cottage-Kensington Youth Services 
Committee accompanied by a proposal (circulated) for a Pilot 
Project in Community Corrections in that area of the City. 
The proposal has been submitted to the Justice Development 
Commission of the Department of the Attorney-General. 

Representatives of the Cedar Cottage-Kensington Youth Services 
Committee explained they were appearing before the Committee for 
endorsement of the proposal and it was pointed out that the 
Social Services Committee of Council on October 1^, 19^73, had 
endorsed such a project but it has not yet been implemented. 

During discussion it was pointed out that any endorsation by the 
City of the proposal should be forwarded to the Justice Develop- 
ment Commission prior to July 7, 1975; that this part report of 
the Committee therefore should be presented to Council June 24th. 

Following discussion it was 

RECOMMENDED 

THAT City Council endorse the proposal of Cedar Cottage- 
Kensington Youth Services Committee for a Community Corrections 
Programme and that the Attorney^General and the Justice Develop- 
ment Commission be so advised. 


2 . Demeter Flea Market Proposal 

The Committee had before it for consideration a letter, dated 
June 17, 1975, from the Demeter Village Co-operative Association 
accompanied by a proposal (circulated) to operate an open-air 
Sunday Market for produce, crafts. and flea market goods at an 
area near the new Laing Street Bridge (Hudson Street south of 
S. W. Marine Drive). 

The Association is seeking the City's endorsement of the concept 
of the open-air Sunday Market, endorsement of the site and is 
also seeking a loan from the City of $10,000 of which $3,000 is 
required immediately. 

Also before the Committee was a memo, from Social Planner Rav Young 
dated June 13, 1975, which stated in part: 
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"The Demeter Co-operative is actually running the flea market 
as a profit making operation to finance the buying of land for 
homes for co-operative members. If the Co-operative should 
ever dissolve each shareholder takes part of the assets in 
proportion to the number of shares held in the co-operative. 
We can see no difference between this and a normal public 
or private company. 

I do not feel a report is needed on this subject. For the 
reasons stated above (re POSER Funds) we do not feel that we 
could recommend a grant or loan. It will be up to the 
Demeter Society to reach agreement with the Federal Government 
over the use of the land, and to reach agreement with the Marpole 
Oakridge Area Council for approval of such an activity in their 
area, and also to reach agreement with various industrial users 
along the Fraser River to provide parking areas. I would 
suggest that if you wish to pursue this matter further that the 
best course to follow is for you to put a motion to Council 
requesting that the City give its blessing to this activity. 
The Demeter Society should appear as a delegation to argue their 
case. " 


During discussion of this matter the Committee questioned the profit 
making aspect of the proposal, although^ representatives of the 
Association stated any profit would be minimal. 

A representative of the Social Planning Department stated there is 
no difference between the proposed market and the profit making 
organization, although the Social Planning Department does feel the 
concept is a good one. 

The Committee wondered whether the City has legal right to loan 
money to pi'ofit making organizations and following "discussion, it was 

RECOMMENDED 

THAT the City endorse in principle the concept of the open-air 
Sunday Market proposed by the Demeter Village Co-operative Association 
and the location for the open-air market. 

FURTHER THAT the applicants appear before Council to argue their 
application for a $10,000 loan from the City and that the Director 
of Legal Services attend on this matter. 


The meeting adjourned at 5il5 p.m. 


FOR COUMCil Aam SEE PAG2{S)d^.^2B 


CITY OF VANCOUVER 
SPECIAL COUNCIL - JUNE 26TH, 1975 


PUBLIC HEARING 


A Special Meeting of the Council of the City of Vancouver was 
held in the King George Secondary School, 1755 Barclay Street, on 
Thursday, June 26, 1975, at 7:30 p.m., for the purpose of holding 
a Public Hearing to amend the Zoning and Development By-law. 

PRESENT: Mayor Phillips 

Aldermen Bird, Bowers, Boyce, Cowie, 
Harcourt, Kennedy, Marzari, 
Rankin, Sweeney & Volrich 

CLERK TO THE COUNCIL: M. Kinsella 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Bowers 
SECONDED by Aid. Harcourt 

THAT the Council do resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair, to consider and hear delegations 
concerning the proposed amendments to the Zoning and Development 
By-law. 

- CARRIED UNANIMOUSLY 


1 . Downtown Plan 

An application was received from the Director of Planning to 
amend Zoning and Development By-law No. 3575, as follows: 


(a) To amend the C-5, CM-1, CM-IA, CM-2 and CM-2A 
Commercial District Schedules whereby ancillary 
facilities for social and recreational amenities 
primarily for the enjoyment of Downtown residents 

and employees such as facilities for physical fitness, 
general recreation or providing a service to the 
public may be excluded from the floor area measurements 
(F.S.R.), and, 

(b) To amend the C-5, CM-1, CM-IA, CM- 2 and CM-2A Commercial 
District Schedules whereby a Public Social and Recrea- 
tional facility, the need for which has been demonstrated 
to the satisfaction of the Development Permit Board; 

the Board may, in its dJ scretion, permit such development 
additional floor space ratio beyond that otherwise 
provided for in this section; subject to the prior 
approval of City Council 


(c) To amend Section 2 of the CM-1, CM-IA, CM- 2 and CM-2A 

Commercial District Schedules whereby dwelling units may 
be permitted as a conditional use. 


APPROVED by the Director of Planning. 

Applicant ; Director of Planning. 

MOVED by Aid. Rankin 

THAT the application of the Director of Planning be approved. 

- CARRIED UNANIMOUSLY 
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2 . West End Rezoning 

An application was received from the Director of Planning: 


(a) To amend Zoning and Development By-law No. 3575 establishing 
a new comprehensive development district to be known and 
described as "West End District (W.E.D.)". 

(b) PROPOSED BY-LAW TO AMEND ZONING AND DEVELOPMENT BY-LAW 
NO. 3575 


A portion of that area commonly known as the West End as 
outlined in black on the attached map be rezoned from 
a C-2A Commercial District, C-5 Commercial District, 
RS-1 One Family Dwelling District, RM-4A Multiple Dwelling 
District and CD-I Comprehensive Development District to a 
Comprehensive Development District to be known and 
described as "West End District (W.E.D.)". 

(c) PROPOSED OFFICIAL DEVELOPMENT PLAN BY-LAW 

And further to consider the adoption of an official 
development plan by-law relating to the area aforesaid 
as indicated on the map below. 

APPROVED by the Director of Planning. 

APPROVED by the Vancouver City Planning Commission. 

Applicant ; Director of Planning. 


Mr. D. M. Hickley, for the Director of Planning, requested 
approval to insert the word "residential" at the beginning of 
sentence #1, Page 13, such and for of the Official Development Plan. 
The intent is to require underground parking by by-law in residential 
area but not in commercial area. 

Mr. Hickley then reviewed the implications of the proposed re- 
zoning to establish the West End District. He advised that a 
number of public meetings were held in the area to acquaint citizens 
with the proposal and over 600 copies of the draft by-law were mailed 
to West End residents. In addition, the West End Planning Team has 
been discussing the proposal witli residents of the area. 

Mr. J. Coates , West End Planning Team, answered questions of 
Council relative to the proposed F.S.R.and the density rates. 

Mr. Porter, Real Estate Board, addressed Council and submitted 
a brief agreeing in principle with the proposed rezoning. He sug- 
gested, however, that there be an on-going review, particularly 
with respect to the Development Permit Board and queries which may 
arise concerning the rezoning. 

Mr. M. J. Mclntyre, West End and Downtown Ratepayers' Association, 
spoke against the proposed rezoning. 

Mr. J. Stanton, C.C.C.D., submitted a brief and advised that his 
organization agreed in principle with the guideline approach suggested 
in the proposal. He recommended that no change in the guidelines 
be permitted unless a Public Hearing is first held and that there 
be provision for review of the West End District at stated intervals 
at a Public Hearing. 
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Clause No. 2 (continued) 


Mr. M. Wright, concerned resident, queried whether the proposed 
West End District would encourage construction of rental accommodation 
in the area. 

Mr. G. Grais, representing Dominion Construction, submitted a 
brief requesting that the Block bounded by Davie, Cardero, Pendrell 
and Nicola be exempted from the rezoning. This block contains 

! Gabriola Mansion which is presently the only designated heritage 
structure in the West End. He stated the proposed West End District 
zoning would seriously affect his company's ability to re-develop 

I the entire block to preserve and effectively use the mansion and 

I create a well designed and economically viable investment for Angus 

j Apartments Ltd. on the remaining block of property. 

j 

j Mr. HicRley concurred in the request of Dominion Construction. 

Mr. M. Cropper submitted a brief on behalf of Adams Properties 
Ltd. , owner of approximately one-half of the North half of the 1300 
Block Robson Street, being 1301 to 1339 Robson Street, being that 
helf of the North half of the 1300 Block Robson Street extending from 
Jervis Street to a point midway in that block. This property is 
presently zoned C-5, and Mr. Cropper requested that this zoning be 
retained as the proposed CH Zone is disimilar to the remainder of the 
West End as it exhibits none of the primarily residential qualities 
of that area, but rather serves as an urban centre close to the West 
End but serving the whole of Vancouver. 

; Mr. Carter Maitland spoke in favour of the proposed West End 

District zoning, but expressed concern about the powers of the 
Development Permit Board. 

A resident queried the future of the properties presently located 
on Block 23 adjacent to the Nelson Park site. He was advised that 
Council's decision is to go ahead with demolition of the properties 
on Block 22 and to defer for five years demolition of Block 23. 

MOVED by Aid. Bowers 

THAT the rezoning application be approved. 

I 
I 

; MOVED by Aid. Cowie 

THAT the application of the Director of Planning be amended by 
; changing the F.S.R. of 1.25, as shOvTn on Map B. page 10, West End 
(ii) Official Development Plan, June 1975, to 1.50. 

- (carried) 

MOVED by Aid. Rankin (in amendment) 

THAT the application of the Director of Planning be amended by 
changing the F.S.R. of 1.25, as shown on Map B, page 10, West End 
(ii) Official Development Plan, June 1975, to 1.75. 

- LOST 

(Aid. Bowers, Boyce, Cowie, Harcourt, Marzari, Volrich 
i and the Mayor opposed) 

The amendment having lost, the motion of Alderman Cowie was 
;put and CARRIED with Aldermen Bowers, Boyce and Marzari against. 

! MOVED by Aid. Rankin 

THAT the application of the Director of Planning be amended by 
changing the F.S.R. of 1.80, as shown on Map B, page 10, West End 
(ii) Official Development Plan, June 1975, to 2.0. 

- CARRIED 

(Aid. Bowers, Boyce, Cowie, Marzari and the Mayor opposed) 

cont'd ... 
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Clause No. 2 (continued) 


MOVED by Aid. Sweeney 

THAT the application of the Director of Planning be amended by 
deleting from the West End District rezoning the proposed CH Zone 
in the vicinity of Robson Street with report back from the Director 
of Planning when he is reporting on the Downtown Plan. 

- LOST 


(Aid. Bowers, Boyce, Cowie, Harcourt, Marzari, Rankin, 
Volrich and the Mayor opposed) 

i MOVED by Aid. Sweeney 

THAT the application of the Director of Planning be amended by 
excluding from the West End District rezoning the block bounded by 
Davie, Cardero, Pendrell and Nicola Streets. 


- CARRIED UNANIMOUSLY 

MOVED by Aid. Kennedy 
I THAT the application of the Director of Planning be amended by 

i deleting from the West End District rezoning the proposed CH district 

south side of Georgia Street with report back from the Director of 

Planning. 


- LOST 

(Aid. Bird, Bowers, Cowie, Harcourt, Marzari, Rankin, 
Volrich and the Mayor opposed) 


MOVED by Aid. Harcourt 
SECONDED by Aid. Rankin 

THAT the Committee of the Whole rise and report. 


- CARRIED UNANIMOUSLY 


MOVED by Aid. Harcourt 

THAT the rezoning application of the Director of Planning be 
approved as amended this day and that the Director of Legal Services 
be instructed to bring forward the necessary amendments to the 
Zoning and Development By-law. 

- CARRIED UNANIMOUSLY 


The Council adjourned at 10:00 P.M. 


The foregoing are Minutes of the Special Council Meeting 
Public Hearing, of June 26, 1975, adopted July 8, 1975. 




CITY CLERK 


CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver was 
held on Tuesday, July 8, 1975, in the Council Chamber, commencing 
at 9.30 a.m. 

PRESENT: Mayor Phillips 

Aldermen Bird, Bowers, Boyce , Cowie , 
Harcourt, Kennedy, Marzari, 
Rankin, Sweeney and Volrich. 

CLERK TO THE COUNCIL . D.H. Little. 

PRAYER 

The proceedings in the Council Chamber were opened with prayer. 


'IN CAMERA' MEETING 

The Council was advised that there were matters to be considered 
'In Camera' later this day. 

ADOPTION OF MINUTES 

MOVED by Aid. Bird 
SECONDED by Aid. Bowers 

THAT the minutes of the Special Council Meeting (Public Hearing) 
of June 19, 1975, the Regular Council Meeting of June 24, 1975, (with 
the exception of the 'In Camera' portion), the Special Council Meeting 

(Public Hearing) of June 24, 1975, and the Special Council Meeting 

(Public Hearing) of June 26, 1975, be adopted. 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Boyce 
SECONDED by Aid. Bowers 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 


REPORT REFERENCE AND 
UNFINISHED BUSINESS 


Downtown Transportation Plan . 

Council, on June 17, 1975, deferred consideration of recommendation 
'B', Clause 3, of the report of the Standing Committee on Planning and 
Development of June 12, 1975, to permit a report reference on the 
Downtown Transportation Plan from the City Engineer. 

The Assistant city Engineer, Traffic and Transportation, and other 
representatives of the Engineering Department, reviewed in detail the 
proposed Downtown Transportation Plan as outlined in the report of the 
Standing Committee on Planning and Development, dated June 10, 1975. 


Cont'd. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

B . Property Matters 

(i) Sale of Church Sites: 

Area 'C ' S.E. Sector (Clause 3 ) 

The Board of Administration submitted the following report of 
the Supervisor of Property and Insurance: 

"The plan of development of the S.E. Sector approved by Council 
on May 31, 1968, specifies a 1.6 acre site in Area 'C ' situated 
at 48th and Tyne for development as a church site. The site is 
zoned RS-1, one-family residential. City Council by Resolution 
of February 17, 1970, authorized the sale of RS-1 lots in 
Area 'C ' of the S.E. Sector to individuals at a fixed price. 
Prior to marketing this church site, the Supervisor of Property 
and Insurance requests clarification from Council as to whether 
it is the intention to offer the church site for sale on the 
basis of fixed price or on a competitive bid basis. 

A. If the site is offered for sale on the basis of fixed price 
a valuation based on RS-1, single family, market value can 
be determined and the property advertised for sale. In the 
event that more than one offer to purchase is received it 
will be necessary to select a purchaser. 

B. Alternately, Council may wish to sell the site on the basis 
of a competitive bid procedure with the highest offer 
received above the upset price being selected as the 
successful purchaser. 

In either method of sale if there are expressions of interest 
from several churches. Council may wish to have the Director of 
Planning initiate informally a Church Planning Committee to 
determine church needs for sites and locations in the S.E. 
Sector . 

The method of sale of the 1.6 acre church site situated at the 
corner of 48th Avenue and Tyne Street in Area 'C ' of the S.E. 
Sector and the desirability of initiating a Church Planning 
Committee for the purpose of assisting the Director of Planning 
in determining church site requirements in the S.E. Sector is 
forwarded to City Council for consideration." 

MOVED by Aid. Adams, 

THAT proposal B. above be approved; 

FURTHER, if expressions of interest are received from several 
churches, the Director of Planning initiate informally a Church 
Planning Committee to determine church needs for sites and locations 
in the S. E. Sector. 

- CARRIED 

(ii) Balance of Property Matters 

MOVED by Aid. Adams, 

THAT Clauses 1, 2 and 4 of the report of the Board of Adminis- 
tration (Property matters), dated July 31, 1970, be adopted. 

- CARRIED 

C. Additional Funds: City's Share of 
Social Welfare Cases 


The Council commenced consideration of a report of the Board 
of Administration dated July 27, 1970 regarding additional funds 
required for the City's share of Social Welfare costs. (see page 10 
for action on this matter) . 
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REPORT REFERENCE AND UNFINISHED BUSINESS (Cont'd) 


Downtown Transportation Plan (Cont'd) 

The Director of Planning also addressed Council on this matter 
and reiterated his comments that the proposals exhibit too much 
haste and too much certainty and require further consideration. 

Council then heard representations from the following delegations 
on this topic: 

The Rev. Miss Bartling, St. Andrew's - Wesley Church, filed a 
brief and spoke in opposition to the proposed Bute-Nelson tunnel 
and the resultant increase in traffic in the West-end. 

Mr. P.D. Grant - Neighbourhood Services Association of Greater 
Vancouver, addressed Council and voiced his Association's opposition 
to the Bute-Nelson tunnel, the proposal to make Alberni Street a 
major artery and the resultant erosion of the West-end. 

Mr. D. Angel, on behalf of residents in the area, requested that 
Council defer a decision on the Downtown Transportation Plan to permit 
Study of alternatives. 

Mrs H. Kristiansen spoke on behalf of West-end Ratepayers and 
Tenants and strongly opposed the Downtown Transportation Plan as it 
relates to the West-end and in particular the Bute-Nelson tunnel. 

MOVED by Aid. Marzari 

THAT no further action be taken this day on the Downtown Trans- 
portation Plan proposals; 

FURTHER THAT the Director of Social Planning, the Director of 
Planning and the City Engineer consider the matter of options and 
alternatives, for report back to Council in respect of the Downtown 
Transportation Plan. 

- CARRIED UNANIMOUSLY 


Council recessed at 11. a.m. and following an 
'In Camera' meeting in the Mayor's Office, 
reconvened in Open Council in the Council 
Chamber at approximately 11. 55. a.m. 


UNFINISHED BUSINESS 

Council deferred consideration of the following items of 
Unfinished Business, pending the hearing of delegations 
later this day: 

Granville Mall "Hot Dog" Kiosk. 
Staff Vacancies. 
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COMMUNICATIONS OR PETITIONS 

Elderly Citizens Housing Project Tax Relief, 
10th Avenue and Yukon Street . 


A communication dated July 5, 1975, from the Lutheran Project 
Development Society of B.C., was noted, requesting to appear as a 
delegation before Council on the matter of tax relief for their 
Elderly Citizens Housing Project at 10th Avenue and Yukon Street. 

MOVED by Aid. Bowers 

THAT the request of the Lutheran Project Development Society of 
B.C., to appear as a delegation be granted, and arrangements left 
with the City Clerk . 

- CARRIED UNANIMOUSLY 

(It was noted a report has been requested from the 
relevant officials.) 


S.E.A.R.C.H. - Grant Appeal 

Council noted a letter, dated July 7, 1975, from Dr. Malcolm 
Crane, requesting an opportunity to appear on behalf of the Society 
for Education Action Research and Counselling on Homosexuality, to 
appeal Council's decision on their grant request. 

MOVED by Aid. Bowers 

THAT the request of Dr. Malcolm Crane to appear before Council 
on behalf of S.E.A.R.C.H. be granted, and arrangements left with the 
City Clerk. 

- CARRIED UNANIMOUSLY 


CITY MANAGER'S AND OTHER REPORTS 

A. CITY MANAGER'S 
GENERAL REPORT 
JULY 4, 1975 

Works and Utility Matters 
(July 4, 1975) 

The Council considered this report, which contains three clauses, 
identified as follows: 

CI. 1. Tender No. 753 - Curbs and Pavements on 

Sundry Streets and Lanes 
Cl. 2. Water Street Beautif ication Programme 
CI. 3. Water Main Installations - 1975 Capital Budget 

The Council took action as follows: 

Tender No. 753 - Curbs and Pavements on 
Sundry Streets and Lanes (Clause 1) 

Alderman Sweeney stated that he had received a complaint that 
the methods of tender for these items had been changed and he requested 
information from the City Manager on why these items could not have been 
dealt with under separate tenders. 


Cent ' d . 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

^Tender No. 753 - Curbs and Pavements on 

; Sundry Streets and Lanes (Clause 1) (Cont'd) 

MOVED by Aid . Sweeney 

THAT consideration of this clause be deferred and the City Manager 

! report back to Council later this day on the questions raised. 

i 

: - CARRIED UNANIMOUSLY 

I Water Street Beautif icat ion Programme 
: (Clause 2) 

j MOVED by Aid . Bowers 

j THAT the recommendation of the City Manager be approved; 

j FURTHER THAT the annual rental be on the basis of $1.00 per year. 

! - CARRIED UNANIMOUSLY 


Water Main Installations - 
1975 Capital Budget (Clause 3) 

MOVED by Aid. Bird 

THAT the recommendation of the City Manager, contained in this 
clause, be approved. 

- CARRIED UNANIMOUSLY 


Building and Planning Matters 
(July 4, 1975) 

The Council considered this report, which contains three clauses, 
identified as follows: 

Cl. 1. Langara Citizens Committee 
Cl. 2. Demolition Application 

Cl. 3. Areas E & F, Champlain Heights, Enclave I 
The Council took action as follows: 


Langara Citizens' Committee 
i (Clause 1) 

! MOVED by Aid. Marzari 

I THAT payment of $100 be made to Mr. Paul Pulle, Chairman of the 

I Langara Citizens ' Committee in partial recompense for expenses incurred 

! by him in connection with the work of the Committee; 

FURTHER THAT these funds be made available from contingency 
I reserve. 

- CARRIED UNANIMOUSLY 


i Demolition Application 
(Clause 2) 

Consideration of this clause was deferred, pending the hearing 
of delegations later this day. 

1 


I 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

I Building and Planning Matters 
(July 4, 1975) (Cont'd) 

Areas E & F Champlain Heights, 
I Enclave I. (Clause 3) 

j 

^ MOVED by Aid . Harcourt 

THAT the recommendation of the City Manager contained in this 
clause be approved. 

- CARRIED UNANIMOUSLY 

When considering this clause Council noted a letter from the 
Park Board, dated July 2, 1975, requesting Council to instruct its 
I Planning and Engineering Departments to involve the Central Park 
j Committee in any discussions pertaining to the future widening of 
Boundary Road between Kingsway and Imperial Streets. 

MOVED by Aid . Bowers 

THAT the letter from the Park Board be received and that the 
request contained therein be approved. 

- CARRIED UNANIMOUSLY 


Fire and Traffic Matters 
(July 4, 1975) 

Farmers Market (Clause 1 ) 

MOVED by Aid. Bird 

THAT the recommendations of the City Manager be approved; 
AND FURTHER THAT the following rental rates be approved: 

1) Rental rate for vending site on the north side of 14th 
Avenue east of Slocan Street to be set at $.64 per sq. 
ft. per year net. This rent to be payable on a 
monthly basis. 

2) Rental rate for vending site on the east side of Nanaimo 
Street south of Vanness Avenue to be set at $.67 per sq. 
ft. per year net. This rent to be payable on a monthly 
basis . 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Marzari 

THAT the task force of City officials be requested to examine 
the possibility of using the Jericho site as a Farmers Market for 
report back. 

- CARRIED 

(Aid. Bowers, Boyce , Cowie and Volrich opposed) 


I 
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Finance Matters 
' (July 4, 1975) 

The Council considered this report, which contains six clauses, 
identified as follows: 

CI. 1. Position of Ice Rink Co-ordinator - Park Board 
CI. 2. Temporary Loan to United Housing Foundation Re 

Central and Oliver Hotel Renovations 
CI. 3. Dog Control 

CI. 4. The Leon and Thea Koerner Foundation Grant - Archives. 

CI. 5. Changes to Schedule of Rental Rates - The 

Queen Elizabeth Theatre and the Queen Elizabeth 
Playhouse, September 1, 1975 to August 31, 1976 
! CI. 6. Rental of Stage Lighting Equipment Units to Theatre 
in the Park 

The Council took action as follows: 

i 

Clauses 1-5 inclusive 

MOVED by Aid. Harcourt 

THAT the recommendations of the City Manager, contained in clauses 
: 1, 2, 3, 4, and 5, be approved. 

- CARRIED UNANIMOUSLY 


Rental of Stage Lighting Equipment Units 
to Theatre in the Park. (Clause 6) 

MOVED by Aid. Bowers 

THAT the recommendation of the Manager of the Queen Elizabeth 
Theatre, contained in this clause, be approved. 

- CARRIED UNANIMOUSLY 


Personnel Matters 
(July 4, 1975) 

City Planning Department - 
Organization (Clause 1) 

MOVED by Aid. Marzari 

THAT the recommendation of the City Manager, contained in this 
clause, be approved. 

- CARRIED 

(Aid. Kennedy opposed) 


mi 
i7l 
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Property Matters 
(July 4, 1975) 

The Council considered this report, which contains two clauses, 
identified as follows: 

CI. 1. Expropriation for Highway Purposes 

North half Lot A, South of Lot 2, Block 41, 
District Lot 200A, Block bounded by Brunswick 
& Prince Edward Streets, 7th & 8th Avenues 
Lease of Part of Coroner's Court Building 
to the Provincial Government - 
240 East Cordova Street, legally described 
as Lots 26 & 27, Block 10, D.L. 196 

The Council took action as follows: 
Clauses 1 & 2 . 
MOVED by Aid. Harcourt 

THAT the recommendations of the City Manager contained in clauses 
1 and 2, be approved. 

- CARRIED UNANIMOUSLY 


B . Standards of Maintenance Bylaw . 

The City Manager submitted the following report, under date of 
June 18, 1975: 


"city Council, on April 22, 1975, adopted the following resolutions 
when dealing with the report of the Standing Committee on Housing 
and Environment dated April 10, 19 75: 

"A. THAT the City Manager's report referred to above be 
received. 

B. THAT the Minimum Standards By-law be referred to 
appropriate City Officials, the City Prosecutor's 
Office, and other interested organizations for 
comments and report back. 

C. THAT the Director of Permits and Licenses report to 
Council on appropriate amendments to the Minimum 
Standards By-law so that costs for alternate accommodation 
while work is being done on one's premises are charged 
back to the owner. 

D. THAT the Director of Permit-^ and Licenses report back 
on costs related to enforcing the Minimum Standards 
By-law on both the complaint basis and the door to 
door inspection basis. 

E. THAT the Director of Legal Services report to Council 
on appropriate amendments to the Lodging House By-law 
with respect to requiring that essential services 
such as furnaces, hot water tanks, stoves, water and 
fuel pipes, gas lines, etc., be restored within 
forty-eight hours." 

The Director of Permits and Licenses reports as follows: 

B. A copy of the proposed Standard of Maintenance Bylaw was sent to 
three Associations, six City Departments and the City 
Prosecutor. Seven of the ten have replied and their comments 
are summarised as follows: 

1. Real Estate Board 

This Board is in general agreement with the proposed Bylav; 
but recognize that- its enforcement may be difficult and 
costly. They feel that the cost of alternate accommodation 
while work is being done should be charged back to the 
owner. 


Cont ' d . 


Regular Council, July 8, 1975 

CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Standards of Maintenance By-law (Cont'd) 


Comment 

As referred to later in this report the Director of Legal 
Services advises that the City Charter does not presently 
permit the costs for alternate accommodation to be charged 
to the owners. 

2 . Downtown East Side Residents' Association 

Apparently this group is in agreement with the principles 
of the Bylaw but feel that some amendments are necessary 
in the Penalty Sections. Their comments may be summarized 
as follows: 

(a) that Section G(2) should be changed to throw the onus 
of compliance with the Bylaw completely on the landlord. 

(b) that the minimum and maximum fines be increased. 

(c) that "may" in section 6(6) and 6(7) be changed to 
"shall". This would mean that it would be mandatory 
on Coujicil to have repair and renovation work done on 
a specific building to make it comply with the Bylaw. 

Comments 

(a) It is felt the clause should remain as it is. Sometimes 
n tenant is the party who should be charged. He may be 
in charge of the whole building and sub-renting to other 
tenants. 

(b) The Director of Legal Services advises that the Summary 
Convictions Act does not permit a maximum fine to be 
greater than $500. The minimum fine of $50 was included 
in the draft Bylav/ because the minimum fine in many other 
City Bylaws is at this level. If Council wish to set 
the minimum at a higher level they may do so, but 
obviously it should be less than the maximum $500. 

(c) The Director of Legal Services advises that this is a matter 
for Council policy. It is presumed Council would not want 
to be obligated by bylaw to have repair work done. 

3 . City Engineering Department 

The City Engineer advises that very little in the Bylaw relates 
to the requirements of his Department. He does suggest tJiat an 
addition should be made to one section respecting the disposal of 
drai.nage and storm water to the effect that such v/ater should 
not be permitted to drain onto streets and lanes but must be 
drained into the City sev;er system. 

Comments 

The point referred to is covered in the Plumbing Bylaw. 

4 . Planning Department 

The Director of Planning agrees with the intent of the proposed 
Bylaw but does not believe that it can be enforced. He suggests 
that some of the clauses are too. vague and also that many of the 
points in the proposed Bylaw are already covered in other City 
Bylaws. He also suggests that the definitions are not consistent 
with those of other City Bylaws. He further notes that there 
is nothing in the proposed Bylaw for the control of rodents, 
animals or dampness. He suggests that implementation of the 
■* by-law should be made to fit N.I. P. and R.R.A.P. programs, i.e. 

the carrot and stick approach. 
Comment 

The Standards »of Maintenace Bylaw is intended to be used in 
« conjunction with existing bylaws and it is possibl-; that some 

duplicartion may exist. Although some bylaws do refer to 
similar areas there are limitations, e.g. Lodging House Bylaw 
does not deal with non-lodging house type accomioriation nor 
building exterior problems. 
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Standards of Maintenance By-law (Cont'd) 

It should be noted that most other Bylaws are not retroactive 
when the Standards of Maintenance Bylaw can be applied to 
situations as they are found to exist. The control of 
rodents, animals and insects for this is- already included 
in the Health Bylaw. 

The suggestion that the Bylaw can not be enforced can only be 
decided in the Courts but advice from our Law Department has 
been obtained throughout the drafting process. 

5. city Finance Department - (Property & Insurance Office) 

The Director of Finance is greatly concerned about the impact 
which the proposed Bylaw would have on many of the City owned 
buildings under the management of their Department. They 
feel that if this Bylaw is enforced rigorously it V70uld result in 
considerable expense to many home owners in the City, as well 
as to the City itself. A copy of the report from the Super- 
visor of Property & Insurance dated May 2lGt, 197b is attached 
as Appendix I. 

Common ts 

Administrative discretion will 
of this Bylaw as is usual with 
discretion may not resolve the 
of Finance ^foresees . 

6 . City Health Department 

The Medical Health Officer advises that his only conmients are: 

"Administration df the enforcement of certain health 
areas included in this draft are to remain within the 
jurisdiction of the Health Department. ' 

The necessary overlapping on the contents of the Bylaw 
should be compatible in detail if possible with existing 
City Bylaws. 

We would assume that the present satisfactory system of 
referrals between disciplines will continue with regards 
to the proposed Bylaw. " 

Comments 

The Director of Permits and Licenses agrees v.'ith the commants of 
the Medical Health Officer. 

C. The Director of Legal Services adviises that: * 

"With respect to item C of the Standing Committee's report 
as amended by Council, I must advise that there is nothiny 
in the Charter or any other Act which v;ould permit the Ciiy 
to charge the cost of alternate acconmiodation for a tenant- 
to be charged back to the owner of the premises while those 
premises are being repaired to comply with the provisions of 
the by-law. Accordingly until we obtain the necessary 
enabling legislation, it seems to me to be inappropriate to 
discuss "the appropriate amendments" to the by-law." 

D. Enforcing the Bylaw on a complaint basis only may only require 
minimal additional staff. Enforcement on a comprehensive 
basis similar to what is done in Toronto with a total staff of 
81 would probably require on a pro-rated basis about 27 

in Vancouver. However we are aware that the Housing & 
Environment Committee does not favour a large staff but they do 
want the Bylaw to be enforced. The following intermediate 
procedure is therefore suggested: 

The Bylaw falls naturally into two parts - that dealing with 
site and exterior features and that dealing with the interior 
of the building. Initially the first part of the Bylaw, v/hich 
deals with the site, accessory buildings and the exterior 
features of the main building should be enforced on a block by 
block basis. Field inspectors could patrol an assigned area 
and observe infractions of the Bylaw which are visible from 
the exterior of the premises, including accessory buildings, 
exterior features of main buildings and the sites themselves 
and carry out the necessary enforcement action. It is our 
opinion that a minimum of four additional inspectors would 
be required in tlio beginning to carry out this survey and 
enforcement task commencing in the residential areas outside 
the downtown area. 

CoPt ' d . . . 
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The level of expertise should be that of the present Housing 
Inspector since some basic knowledge of construction v/ould be 
necessary and a knowledge of the Zoning and Development Bylaw 
would be essential. The costs involved for four additional 
Housing Inspectors at Pay Grade 23 will be: 

197 5 1976 
(5 Months) 

(a) Salaries and Fringe lienef.i.ts 25,720 67,826 

(b) Auto Allowances 2,100 5,000 


It is not possible to estimate how long it would take for a 
four man group to cover the residential portions of the 
City enforcing the above noted portion of the new Bylaw. 
Estimates of this might be made after six months to a year of 
operation. The "snowball" effect of the numbers of 
re-inspections required will also be known at this time. 

During the initial survey and enforcement period complaints 
and referrals from other disciplines concerning the whole 
Bylaw, throughout the City including the interior of buildings 
will also be handled by the new group of inspectors with 
some assistance from the present Housing Inspectors as their 
present duties permit, by having them do the initial complaint 
call with the follow-up enforcement being done by the new 
group. With the increased work load now being assigned to 
the Housing Inspectors under the new Sign Byla\\r, little time 
will be available for this additional work and it may 
therefore be necessary to increase the new group from the 
original four if the complaint load is found to be too heavy. 

Complaints on conditions in Lodging Houses in the Core area 
can be dealt with by Fire and Health Inspectors v/ho are now 
routinely entering these premises and checking sites. The 
referral and co-operative procedures nov/ operating success- 
fully among the inspection disciplines of the Fire, Health 
and Permits and Licenses Departments under the aegis of 
Permits and Licenses would bo brought into full effect. Most 
inspectoral problems should be able to be dealt with 
administratively 

As with any new piece of legislation this Bylaw will generate 
a lot of interest and a large number of complaints in the 
first six months of its operation. It is hoped that after 
that time the complaint rate will diminish and a level will be 
found at which a normal enforcement program can be carried out 
to maintain a reasonable standard. Re-assessment of this 
progrcim could be done in about one year from the date of 
commencement to chart future action. 

The Director of Legal Services advises that: 

E. "With respect to Item E, it is my opinion that sections 306 
and 330 of the Charter arc sufficient to enable us to amend 
the Lodging House By-Law to require that certain essential 
services must be restored within forty-eight hours. It 
should be understood, however, that if we enact such a 
provision that prosecution is the only remedy available for 
non-compliance. However, under section 333(d) of the Charter, 
we can provide for a minimum fine." 

The Director of Permits and Licenses 

RECOMMENDS that, provided Council approves the report 
of April 2nd, 1975 on the Standards of Maintenance By- 
Law, four Housing Inspectors be added to the establish- 
ment of the Department of Permits and Licences. 

The City Manager submits the foregoing report of the Dirc-ctor 
of Permits and Licenses for Council Consideration having 
regard for the comments of other City officials and notes 
that the selection of four as the number of Hou5jing Inspectors 
is an arbitrary one and since the enforcement envisaged is 
primarily on a "complaint" basis. Council may wish to reduce 
this "number to tv?o until some experience has been obtained. 
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MOVED by Aid. Harcourt 

THAT Council approve the report of the City Manager, dated April 
2, 1975, on Standards of Maintenance By-law: 

FURTHER THAT two Housing Inspectors be added to the Department 
of Permits and Licenses and that enforcement be primarily on a 
"complaint" basis. 

- CARRIED UNANIMOUSLY 


Council recessed at 12.35 p.m. to reconvene 
in the Council Chamber at 2.00 p.m. 


The Council, in Committee of the Whole, reconvened in the Council 
Chamber at 2.00 p.m., with Mayor Phillips in the Chair and the following 
Members present: 

PRESENT: Mayor Phillips 

Aldermen Bird, Bowers, Boyce , Cowie , 
Harcourt, Kennedy, Marzari, 
Rankin, Sweeney and Volrich. 

CLERK TO THE COUNCIL: D.H. Little. 


DELEGATIONS AND UNFINISHED BUSINESS 
Granville Mall "Hot Dog" Kiosk . 

Council, on June 24, 1975, deferred consideration of the Manager's 
report dated June 20, 1975, to permit Mr. Bruhn to make representation 
on this matter. 

Mr. Bruhn addressed Council and requested permission to retain 
his present "Hot Dog" Kiosk on Granville Mall. This kiosk has been 
approved by the Health Department. 

MOVED by Aid . Cowie 

THAT approval be granted Mr. Uwe Bruhn to retain his present 
"Hot Dog" Kiosk on Granville Mall, on the understanding that he will 
not operate any additional "Hot Dog" Kiosks of this or similar design 
on the Granville Mall. 

- CARRIED UNANIMOUSLY 
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The Council recessed at approximately 10:45 a.m. to reconvene 
'In Camera' in the Mayor's Office, following which the Council 
recessed at approximately 12 noon to reconvene in open session in 
the Council Chamber at 2:00 p.m. It was agreed to continue the 
'In Camera' session following the conclusion of the regular Agenda 
of business. 


The Council reconvened at approximately 2:00 p.m., still in 
Committee of the Whole, His Worship the Mayor in the Chair, and the 
following members of the Council present: 

PRESENT : His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 
Hardwick, Linnell, Phillips, 
Rankin, Sweeney and Wilson 

DELEGATIONS, UNFINISHED BUSINESS, BOARD OF 
ADMINISTRATION AND OTHER REPORTS 


1. Low Cost Housing Senior Citizens 
Mobile Homes (Marion Construction Ltd. ) 

A representative of the Marion Construction Ltd. appeared before 
Council and filed a brief in support of a lease proposal for the 
development of mobile home and trailer park on City-owned land at 
the S/E corner Marine Drive and Boundary Road. 

MOVED by Aid. Phillips, 

TIIAT the submission of the company be received and the Director 
of Planning be requested to report to Council in respect of mobile 
homes ; 

FURTHER, the Corporation Counsel be requested to report on the 
legal aspects involved, particularly in respect of the City's 
powers . 

- CARRIED 

2 . Vancouver Rental Accommodation Grievance Board 

Consideration was given to a communication submitted by the 
Vancouver Tenants' Council, under date of June 17, 1970, and spoken 
to by Mr. B. Yorke, Secretary, in respect of the following items 
relating to the Vancouver ftental Accommodation Grievance Board: 

(a) composition of the Board 

(b) request for night sessions 

(c) listing of names and addresses of parties 

involved in cases 

(d) publication of judgments made, together 

with reasons 

(e) information given by staff 

(f) information by Board members respecting rental 
increases after years tenancy 

Mr. B. Forrest, Secretary-Treasurer of the Greater Vancouver 
Apartment Owners' Association, appeared supporting the Council in 
its appointment of the present three member Grievance Board and 
objecting to including a tenants' representative thereon as 
requested . 
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DELEGATIONS AND 
Staff Vacancies . 


UNFINISHED BUSINESS 


(Cont'd) 


At its meeting on June 24, 1975, Council deferred consideration of 
the following memorandum from Mayor Phillips, dated June 19, 1975, 
pending the hearing of delegations from the Vancouver Municipal and 
Regional Employees' Union and the Canadian Union of Public Employees. 


" In view of the tight budgetary constraints we are 
faced with in 1975, I believe we have to try to hold 
the line on staff. I have talked this matter over 
with the City Manager and he agrees with the approach.. 

I THEREFOI^ RECOMMEND: 

THAT, effective immediately, no positions be filled, 
on a permanent or temporary basis, that have been 
vacant for two (2) months or more, without the approval 
of City Council; and except those positions affecting 
public safety and security, that the Boards and Commissions 
be requested to forward such positions being filled to 
City Council for its approval. " 


Mr. Bob Ross, Business Manager, Vancouver Municipal and Regional 
Employees' Union spoke on behalf of both Unions. He stated that a 
number of the current vacancies are due to difficulty in filling them 
prior to the recent wage settlement and also a number of vacancies 
are vital to the efficient operation of the City. 

MOVED by Aid. Bird 

THAT the Mayor's recommendation be approved, after amending it 
to read as follows: 

"THAT, effective immediately, no positions be filled on a 
permanent or temporary basis, that have been vacant for two 
months or more, without the approval of City Council, except 
that the City Manager be authorized to approve the filling of 
any vacancy necessary to maintain or restore the efficient 
operation of the City; and except those positions affecting 
public safety and security; 

FURTHER THAT the Boards and Commissions be requested to comply 
with this resolution with advice to Council for approval." 

- (carried) 

MOVED by Aid. Kennedy (in amendment) 

THAT a Committee, comprised of the Mayor, City Manager and the 
Chairman of the Finance Committee, be authorized to approve the filling 
of any vacancy necessary to maintain or restore the efficient operation 
of the City. 

- LOST 

(Aid. Bowers, Cowie, Harcourt, Marzari, Rankin and Volrich opposed) 

The amendment having lost, the motion by Alderman Bird was put 
and CARRIED UNANIMOUSLY. 
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Building and Planning Matters 
July 4, 1975 . 

Demolition Application 
(Clause 2) 

Mr. R. K. Baker, Counsel for Ambient Investments Ltd., the owners 
of 1179 West 7th Avenue, addressed Council on behalf of his client. 
He reviewed the situation to date and his client's various attempts to 
obtain a Development Permit to erect town houses on this property. 
The house in question is presently vacant and has been vandalized to 
a large extent . 

Mr. John Petrie, a member of the Fairview Planning Committee, 
speaking for himself, requested Council to take the necessary action 
to ensure preservation of this heritage building. 

Mr. D. Cornejo, Fairview Area Planner, advised that the owners of 
the property have now prepared two new schemes of development - one 
retaining the house and the other involving demolition of the property. 
He stated that while the Planning Department favours the scheme 
retaining the house, it is also prepared to support the other scheme 
involving demolition of the property. 

MOVED by Aid. Boyce 

THAT the demolition permit for 1179 West 7th Avenue be withheld 
allow Council time to consider designation of the building and possible 
methods of compensation for the property owners. 

- LOST 

(Aid. Bird, Bowers, Cowie , Kennedy, Volrich and the Mayor opposed) 

MOVED by Alderman Kennedy 

THAT Council approve the demolition permit. 

- (amended) 

MOVED by Aid. Cowie (in amendment) 

THAT the words "approve the demolition permit" be struck from 
the motion of Alderman Kennedy and the following substituted therefor: 
"cause the demolition permit to be withheld to the next meeting of 
Council, pending a report from the Heritage Advisory Committee on this 
building" . 

- CARRIED 

(Aid. Bird, Bowers, Kennedy, Sweeney and Volrich opposed) 

The motion of Alderman Kennedy, as amended and reading as follows, 
was put and CARRIED, with Aldermen Bird^ and Sweeney opposed. 

"THAT Council cause the demolition permit to be withheld to the 
next meeting of Council, pending a report from the Heritage Advisory 
Committee on this building." 

MOVED by Aid. Rankin 

THAT Council cause the demolition permit for 1085-99 Robson Street 
(784 Thurlow) to be withheld, pending a report back to the next meeting 
of Council on the designation of the building and possible methods of 
compensation for the property owners, from the Director of Planning. 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Works and Utility Matters 
(July 4, 1975) 

Tender No. 753 - Curbs and Pavements 
on Sundry Streets and Lanes (Clause 1) 

As resolved earlier this day, the Deputy City Engineer was present 
to answer questions on this matter. He advised that the items listed 
in the report could not have been put out to tender on an individual 
basis. In the past the Engineering Department has encountered problems 
when different contractors have been awarded contracts for pavements 
and curbs on the same street. 

MOVED by Aid. Bird 

THAT Council approve the recommendation of the City Manager 
contained in this report. 

- CARRIED UNANIMOUSLY 


C. Tenders, On-Float Services, 
Heather Marina. 

The City Manager submitted the following report, under date of 
June 26, 1975: 

The City Manager submits the following report of the False Creek 
Development Consultant: 

Tenders for sewage system, water supply and electrical power and 
lighting for the Heather Street Marina were opened on June 9th, 1975 
and referred to the City Engineer and Development Consultant to report 
to the City Manager^ Tenders have been checked and are summarized as 
follows: 

(1) Electrical Power and Lighting : 

Five tenders were received ranging from $99,800 to $137,900 - 
Christopher son Electrical Ltd., - $127,300 
Pacific Power Services Ltd., - $137,900 

Camar Electric Ltd., - $ 99,800 

Houle Electric Ltd., - $109,781 

Hume & Rumble Electrical Division, - $114,500 

The lowest tender, as submitted by Camar Electric Ltd., is 
$23,300 or 30.5% above the budget figure. . The tender does, 
however, include double the number of electrical stations pre- 
viously estimated in the budget at an extra c<jst of $9,500. 
The provision of one station for every 2 boats instead of one 
for every four boats represents a safety and convenience factor 
now considered desirable. The low tender, price and design are 
acceptable. 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 


Tenders, On-Float Services, 
Heather Marina. (Cont'd) 

(2) Water Supply 

Three tenders were received ranging from $45,052 to $66,341: 

Westgate Mechanical Construction - $52,500 

Coastal Pipeline Ltd., - $66,341 

Commonwealth Construction Co. Ltd. - $45,052 

The lowest tender, submitted by Commonwealth Construction Ltd. 
is $10,052 or 29% above the budget figure. Thompson, Berwick, 
Pratt has examined this tender and recommends a revised speci- 
fication which will provide an acceptable water distribution 
system and still comply with the Fire Department's requirements. 
These changes amount to a net savings of $7,500 and can be 
initiated under a bill of omission. With revisions, this ten- 
der, supporting specifications and design, are acceptable. The 
net figure will be $2,552 or 7% above budget. 

(3) Sewage Disposal System 

Only one tender was received for the sewage disposal system at 
$35,598, as submitted by Coastal Pipeline Ltd., representing a 
patent pressure system developed by ATS Industries. Tliis 
tender is $15,598 or 78% above the budget figure. An alterna- 
tive in the tender for $40,135 was received from Coastal Pipe- 
line using a patent vacuum system supplied by Vacusan. This 
tender does not afford the opportunity to negotiate a reduced 
figure. 

The Vacusan system is generally preferred by the City Engineering 
Department and Health Department and can be directly purchased by 
the City for $15,000. Consequently, the following alternatives are 
available to the City: 

(a) Purchase of the Vacusan system by the City for $15,000 
and invite competitive bids for its installation; 

(b) accept the low tender for an ATS patent system at $35,598. 
RECOMMENDATIONS : 

It is recommended that the following contracts be approved: 

•ID <.the contract for electrical power and lighting be awarded to 
the low tender as follows: 

- ' Camar Electric Ltd., 175 West 5th Avenue, Vancouver, B.C.; 

(2) the contract for water supply be awarded to the low tender, as 
follows: 

Commonwealth Construction Ltd., 700 Taylor Street, Vancouver, 

and that Thompson, Berwick, Pratt be authorized to negotiate 
the deletions referred to in this report; 

(3) that the tenders submitted by Coastal Pipeline for sewage 
systems be rejected; 

« ■ 

(4) that the City purchase a patent Vacusan sewage system for 
$15,000 and invite competitive tenders for its installation. 

(5) a net total of $31,752 be transferred from the Marina Contingency 
Account of $77,800, which alohg with the approved budget for 
services will cover the three recommended items. 

(6) that the bid bonds of the unsuccessful tenderers be returned. 

The City Manager submits the matter to Council for approval of the 
recommendations of the Development Consultant. 


MOVED by Aid. Kennedy, 

THAT the recommendation of the Development Consultant contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 
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STANDING COMMITTEES AND OTHER REPORTS 

I. Report of Standing Committee on 
Community Services 
(June 19, 1975) 


The Council considered this report, which contains six clauses, 
identified as follows: 

CI. 1. Hudson Marine Plaza (Shannon Day Care Centre) 

CI. 2. Derelict Buildings 

CI. 3. Liquor Administration Branch Regulations 

CI. 4. Juvenile Detention Home 

Cl. 5. St. James Social Service - Recreational Facilities 

CI. 6. Strathcona Off street Proposal 

The Council took action as follows: 
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Hudson Marine Plaza (Shannon Day Care Centre) 
(Clause 1) 


MOVED by Aid. Rankin 

THAT the resolution of the Committee contained in this clause 
be received and the recommendation be approved. 

- CARRIED UNANIMOUSLY 

Derelict Buildinqp; 
(Clause 2) 


MOVED by Aid. Rankin 

THAT the resolution of the Committee contained in this clause 
be approved : 

FURTHER THAT the Chairman discuss this matter with the Chairman 
of the Standing Committee on Housing and Environment. 

- CARRIED UNANIMOUSLY 

Liquor Administration Branch 
Regulations (Clause 3) 

MOVED by Aid. Rankin 

THAT the resolution of the Committee contained in this clause 
be received for information. 

- CARRIED UNANIMOUSLY 


Juvenile Detention Home 
(Clause 4) 


MOVED by Aid. Rankin 

THAT the resolution of the Committee contained in this clause 
be received and the recommendation be approved. 

- CARRIED UNANIMOUSLY 

St. James Social Service - 
Recreational Facilities (Clause 5) 

MOVED by Aid. Rankin 

THAT the resolution of the Committee contained in this clause 
be approved. 

- (not put) 

MOVED by Aid. Volrich 

THAT the resolution of the Standing Committee be changed to read 
as follows and approved accordingly: 

"THAT this matter be referred to the Park Board with a request 
that they consider the request of St. James Social Service." 

- CARRIED 

(Aid. Harcourt, Marzari & Rankin opposed) 

The amendment having carried, the motion of Aid. Rankin was NOT PUT. 
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STANDING COMMITTEES AND OTHER REPORTS (cont'd) 

Report of Standing Committee on 

Community Services 

(June 19, 1975) (continued) 


Strathcona Offstreet Proposal 
(Clause 6) 


MOVED by Aid. Rankin 

THAT the resolution of the Committee contained in this clause 
be received for information. 

- CARRIED UNANIMOUSLY 


II. Report of Standing Committee on 
Planning and Development 
(June 19, 1975) 


The Council considered this report, which contains three clauses, 
identified as follows: 

CI. 1. Zoning and Subdivision Briefing 

CI. 2 . The Establishment of a 

Chinatown Historic Area Planning Committee 
Gastown Historic Area Planning Committee 

Cl. 3. Overall Planning Programme 

The Council took action as follows: 

Zoning and Subdivision Briefing 
(Clause 1) 


MOVED by Aid. Bowers 

THAT the resolution of the Committee contained in this clause 
be received for information. 

- CARRIED UNANIMOUSLY 

The Establishment of a Chinatown 
Historic Area Planning Committee 

Gastown Historic Area Planning Committee (Clause 2) 

MOVED by Aid. Bowers 

THAT Recommendations A, B and C of the Committee contained in 
this clause be approved. 

- CARRIED UNANIMOUSLY 

Overall Planning Programme 
(Clause 3) 


MOVED by Aid. Bowers 

THAT Recommendations A, B and C of the Committee contained in 
this clause be approved. 

- CARRIED UNANIMOUSLY 

III. Report of Standing Committee on 
Finance and Administration 
(June 26, 1975) 


The Council considered this report, which contains three clauses, 
identified as follows: 

Cl. 1. Additional Civilian Personnel - 

Police Department 
Cl. 2. Neighbourhood Services Association - 

Grant Request 
Cl. 3. Mayor's Salary 

The Council took action as follows : 
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STANDING COMMITTEES AND OTHER REPORTS (cont'd) 


! Report of Standing Committee on 
Finance & Administration 
(June 26, 1975) (continued) 

Additional Civilian Personnel - 
Police Department (Clause 1) 

j MOVED by Aid. Volrich 

THAT the recommendations of the Committee contained in this 
clause be approved. 


- CARRIED 


(Aid. Boyce and Rankin opposed) 

Neighbourhood Services Association - 
Grant Request (Clause 2) 


MOVED by Aid. Volrich 

THAT the recommendation of the Committee contained in this 
clause be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 


Mayor's Salary 
(Clause 3) 


MOVED by Aid. Volrich 

THAT the recommendation of the Committee contained in this 
clause be approved. 


- CARRIED 


(Aid. Rankin, Volrich and the Mayor opposed) 

(Council recessed at 4:00 p.m. to reconvene 
I in the Council Chamber at 4:15 p.m.) 

I * * * 

I IV. Report of Standing Committee on 

Housing and Environment " 
\ (June 26, 1975) 

I 

I The Council considered this report, which contains eleven clauses, 
'identified as follows: 


CI. 1. Bicycle Routes 

CI. 2. Need for Parks in the Eastside of the City 

CI. 3. Landlord and Tenant Act - Hotels and Lodging Houses 

Cl. 4. Small Site Compact Housing Demonstration Projects 

in the City of Vancouver 

Cl. 5. 1976-80 Five Year Plan - Housing 

Cl. 6. Housing Sites - Proposal Call - Downtown Eastside 

Cl. 7. Housing Status Report 

Cl. 8. Progress Report on Enforcement of the Fire By-law 

Cl. 9. Progress Report on Enforcement of the Lodging 
House By-law 

Cl .10. La Petite Maison Co-operative Housing Project 

Cl.ll. Report Reference - Eraser River Study 


The Council took action as foil 

^icycle Routes 
(Clause 1) 


ows 


'MOVED by Aid. Harcourt 

THAT this clause be received for information. 


- CARRIED UNANIMOUSLY 
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STANDING COMMITTEES AND OTHER REPORTS (cont'd) 

Report of Standing Committee on 
Housing and Environment 
(June 26, 1975) (continued) 

Need for Parks in the Eastside 
of the City (Clause 2) 

MOVED by Aid. Harcourt 

THAT Recommendation A(i) of the Committee be amended to read 
as follows : 

"THAT Council approve expenditure by the Park Board of 
$75,000 for immediate development of Thunderbird Island 
Park; these sums to be reimbursed to the City from the 
proceeS^ of sale of City-owned property in the vicinity. " 

(Underlining indicates amendment) - CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt 

THAT Recommendation A(ii) of the Committee contained in this 
clause be deleted. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt 

THAT Recommendation B of the Committee contained in this clause 
be approved. 

- CARRIED UNANIMOUSLY 

Landlord and Tenant Act - 

Hotels and Lodging Houses (Clause 3) 

MOVED by Aid. Harcourt 

THAT Recommendations A, B and C of the Committee contained in 
this clause be approved. 

- CARRIED UNANIMOUSLY 

Small Site Compact Housing 
Demonstration Projects in 
the City (Clause 4) 

MOVED by Aid. Harcourt 

THAT the recommendations of the Committee contained in this 
clause be approved on the understanding that these compact housing 
demonstration projects will be funded by the G.V.R.D. 

- CARRIED UNANIMOUSLY 

1976-80 Five Year Plan - 
Housing (Clause 5) 

MOVED by Aid. Harcourt 

THAT Recommendation A of the Committee be approved after dele- 
ting the words "in principle" from this recommendation. 

(amended) 

MOVED by Aid. Rankin (in amendment) 

THAT the guidelines for eligibility for the $3 million subsidy 
fund be senior citizens, housing for families earning up to $10,000 
per year, housing for the handicapped and housing for other special 
needs, e.g. low-income single persons. 

- CARRIED 

(Aid. Bowers, Kennedy, Sweeney & Volrich opposed) 

The motion of Aid. Harcourt, as amended, and reading as follows, 
as put and CARRIED: 
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STANDING COMMITTEES AND OTHER REPORTS (cont'd) 

Report of Standing Committee on 
' Housing & Environment (June 26, 1975) (cont'd) 

1976-80 Five Year Plan - Housing 
(Clause 5) (continued) 

"THAT Recommendation A of the Committee be approved after 
[ deleting the words "in principle" from this recommendation. 

I "FURTHER THAT the guidelines for eligibility for the $3 million 

; subsidy fund be senior citizens, housing for families earning 

j up to $10,000 per year, housing for the handicapped and housing 

' for other special needs, e.g. low-income single persons." 

(Aid. Bowers, Kennedy, Sweeney and Volrich opposed) 

MOVED by Aid. Kennedy 

THAT the above resolutions be deferred for two weeks. 

- LOST 

(Aid. Bird, Cowie , Harcourt, Marzari, Rankin and the 
Mayor opposed) 

Housing Sites - Proposal Call - 
Downtown Eastside (Clause 6) 

MOVED by Aid. Harcourt 

THAT the recommendations of the Committee contained in this 
clause be approved. 

- CARRIED UNANIMOUSLY 


Clauses 7 to 11 inclusive 

MOVED by Aid. Harcourt 

THAT the resolutions of the Committee contained in Clauses 7, 
8, 9, 10 and 11 be received for information. 

- CARRIED UNANIMOUSLY 


V. Report of Standing Committee on 
Planning and Development 
(June 26, 1975) 


The Council considered this report, which contains four clauses, 
identified as follows: 

Cl. 1. Fairview Area Planning - Budget for 

Information Programme 
Cl. 2. Retaining Walls and Overhanging Decks - 

Point Grey Road 
Cl. 3. Residential Hotel Policies in the West End 
Cl. 4. Downtown Open Space and Recreational Uses Policy 

The Council took action as follows: 

Clauses 1, 2 & 3 

MOVED by Aid. Bowers 

THAT the recommendations of the Committee contained in Clauses 
1, 2 and 3 be approved. 

- CARRIED UNANIMOUSLY 

Downtown Open Space and 
Recreational Uses Policy (Clause 4) 

MOVED by Aid. Bowers 

THAT Recommendations A 'i', 'ii', 'iii', 'iv' and 'vi' and 
Recommendation B of the Committee be approved; 

FURTHER THAT Recommendation A'v' of the Committee be deferred 
until such time as the Property Endowment Fund Manager submits to 
Council an inventory of the fund. 

- CARRIED UNANIMOUSLY 
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STANDING COMMITTEES AND OTHER REPORTS (cont'd) 


VI. Report of Standing Committee on 
Community Services 
(June 26, 1975) 


The Council considered this report, which contains five clauses, 
identified as follows: 

Construction, Management and Operation of Ray-Cam 
Community Centre 

Department of Labour, Human Rights Branch 
Juvenile Detention Home - Report from the 
Medical Health Officer 
Enforcement of Government Liquor Act 
Inventory of Youth Services 

The Council took action as follows: 

Construction, Management and Operation of Ray-Cam 
I Community Centre (Clause 1) 

MOVED by Aid. Rankin 

THAT the recommendation of the Committee contained in this 
clause be approved. 

- CARRIED UNANIMOUSLY 

I Department of Labour, Human 
Rights Branch (Clause 2) 

MOVED by Aid. Rankin 

THAT Recommendation (a) of the Committee be approved after 
; striking out the words "affect a settlem ent" after the word "^o" 
! in this clause, and substituting "therefor, the word "discuss". 

! 

■ - CARRIED UNANIMOUSLY 

MOVED by Aid. Rankin 

THAT the delegation requests of Ms. Shelagh Day, Human Rights 
Branch of the Department of Labour and the Status of Women Council 
be approved, and that Recommendations (b) and (c) of the Committee 
: contained in this clause be deferred pending the hearing of these 

■ delegations. 

- CARRIED UNANIMOUSLY 

Juvenile Detention Home - Report from 
the Medical Health Officer (Clause 3) 

MOVED by Aid. Rankin 

THAT Recommendation (a) of the Committee contained in this clause 
be approved. 

- (amended) 

MOVED by Aid. Bowers (in amendment) 
i THAT Recommendation (a) be approved after deleting the words 

j "and that if the Province does not carry out this work, the City 

■ provide the necessary ventilation". 

- CARRIED 

: (Aid. Boyce, Rankin and Volrich opposed) 

; The amendment having carried, the motion of Aid. Rankin as 
; amended, was put and CARRIED. 

(Aid. Boyce, Rankin and Volrich opposed) 


1^ 
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CI. 1. 

CI. 2. 

CI. 3. 

CI. 4. 

CI. 5. 


cont'd 
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DELEGATIONS, UNFINISLED BUSINESS, BOARD OF 
ADMINISTRATION AND OTHER REPORTS (cont'd) 

Vancouver Rental Accommodation 
Grievance Board (cont'd) 


MOVED by Aid. Adams, 

THAT the Vancouver Tenants' Council be informed the City 
Council intends to take no action to make any changes in the present 
operation of the Vancouver Rental Accommodation Grievance Board 
for the balance of this year in order to enable the Council and 
Board members to fully assess the operations of the Board; 

FURTHER, the Corporation Counsel be requested to clarify the 
position mentioned in the Tenants' Council communication regarding 
raising rents every three months following the first year of tenancy, 
by taking the matter up with the appropriate Provincial 
authorities with advice thereafter to the Grievance Board. 


- CARRIED* 


A recorded vote was requested. The record, therefore, is as 
follows : 


FOR THE MOTION 

Alderman Wilson 
Alderman Adams 
Alderman Broome 
Alderman Linnell 
Alderman Calder 
Alderman Sweeney 
Alderman Bird 
His Worship the Mayor 


AGAINST THE MOTION 

Alderman Rankin 
Alderman Ilardwick 
Alderman Phillips 


The motion was declared carried,* 


3. Tag Days: International Association 
of Lions Clubs 


Mr. R.H. Long, District Governor of District 19A, Lions 
International, appeared before the Council requesting the Lions 
Tag Day be permitted to continue as in the past. Council having 
changed its policy in this regard. Mr. Long pointed out that 
the funds raised are for senior citizens' housing. A brief 
dated August 4, 1970, was filed in support of his position. 

MOVED by Aid. Rankin, 

THAT the Lions Club of Vancouver be allowed to continue 
with its annual tag day for the purpose of raising money for 
senior citizens' housing. 

(tabled) 


MOVED by Aid. Bird, 

THAT this motion of Alderman Rankin be tabled until after 
January 1, 1971. 

- CARRIED 

4. Garibaldi Olympic Development Association: 
Grant 


A representative of the Garibaldi Olympic Development 
Association appeared and submitted a brief requesting a further 
grant payment be made to the Association in the amount of 
$5,000, in connection with its promotional expenses respecting 
proposing Whistler Mountain for the 1976 Winter Olympics. The 
Association's representative took the position that the original 
$5,000 granted by Council had nothing to do with the cost of 
promoting the international bid. 

cont 'd . . . 
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STANDING COMMITTEES AND OTHER REPORTS (cont'd) 

Report of Standing Committee on 

Community Services (June 26, 1975) (cont'd) 

Juvenile Detention Home - Report from the 
Medical Health Officer (Clause 3) (cont'd) 

MOVED by Aid. Rankin 

THAT Recommendations (b) and (c) of the Committee contained in 
this clause be approved. 

- CARRIED UNANIMOUSLY 

Clauses 4 and 5 

MOVED by Aid. Rankin 

THAT the resolutions of the Committee contained in Clauses 4 & 
5 be received for information. 

- CARRIED UNANIMOUSLY 

VII. Illegal Suites 

The Committee of Officials submitted the following report under 
date of July 4, 1975: 

"The Committee of Officials has considered the following requests 
under the policy established by Council concerning Illegal 
Suites - Hardship Cases, and reports as follows: - 

(a) The following applications be approved for one year from 
the date of this Resolution: 


Phyllis Purues (tenant) , 2386 West 5th Avenue 
Allison A. Killam (tenant) , 2386 West 5th Avenue 
Maureen E. Miltimore (tenant), 2386 West 5th Avenue 
Linda K. Robertson (tenant) , 2386 West 5th Avenue 
Theresa Hoops (tenant) , 2386 West 5th Avenue 
Jagjit Mangat (owner), 2931 McGill Street 
Martin G. Donovan (tenant) , 1921 East 2nd Avenue 
Surjit Sandhu (owner) , 5657 Stamford Street 
Dave Adamson (tenant) , 1743 Bayswater Street 
Vicki McCullough (tenant) , 2912 Discovery Street 
Verna Pyplacz (tenant) , 2607 MacKenzie Street 
Murari Lai Ram (tenant), 3545 East 28th Avenue 


(b) the following application be approved for six months from 
the date of this Resolution: 


Pierre De Bellefeuille (tenant) , 2316 East 11th Avenue 


(c) in respect to the above mentioned, the City Building 
Inspector be instructed to withhold enforcement action and 
to carry out the policy as adopted by Council on December 
17, 1963, and as amended by Council on November 10, 1964." 

(d) the following applications be not approved: 


Elias Minatsis (owner) , 3255 West 12th Avenue 

Donald M. Smith (owner) , 5142 Fairmont Street 

John P. Stancato (owner) , 375 South Skeena Street 

Fred Meagher (tenant) , 850 East Broadway 

Peter and Desa Prodanovic (owners) , 4782 Manor Street 

Roderick MacLeod (tenant) , 1312 Walnut Street 

Lachaman S. Khangura (owner) , 8050 Prince Edward Street " 
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Illegal Suites (continued) 


MOVED by Aid. Bowers 

THAT recommendations (a) (b) and (c) of the Committee of 
Officials be approved; 

FURTHER THAT the applications from the following be approved 
for one year from the date of this resolution: 

John P. Stancato (owner), 375 South Skeena Street 
Peter and Desa Prodanovic (owners) , 4782 Manor Street 
Lachaman S. Khangura (owner), 8050 Prince Edward St. 

AND FURTHER THAT the applications from the following be not 
approved : 

Elias Minatsis (owner) , 3255 West 12th Avenue 
Donald M. Smith (owner) , 5142 Fairmont Street 
Fred Meagher (tenant) , 850 East Broadway 
Roderick MacLeod (tenant) , 1312 Walnut Street 

- CARRIED UNANIMOUSLY 

VIII. Special Report from Alderman Cowie, 
Chairman of the Committee on Motor- 
Cycles in the Kerr Road Park Site 

Alderman Cowie submitted for Council's consideration the 
following report of the Special Committee re Motorcycles in the 
Kerr Road Park Site: 


At its previous meeting on Tuesday, 17th June 1975, the 
Committee resolved 


"A. THAT on or before July 15, 1975, the Park Board 
assume care, custody, and management of the Kerr 
Road Park Site and post it accordingly, thus ban- 
ning motorcycles from this site effective July 15, 
1975. 


B. THAT the Mayor, by way of a letter to the Police 
Department, advise of the above and request strict 
full-time police enforcement of the Street By-Law 
on this site. ~ 

C. THAT it be understood that if the motorcycles move 
off the Kerr Road Park Site, the Park Board and the 
City give firm commitments that they will aid in 
locating alternate motorcycle parks." 


Alderman G. Laking of Port Coquitlam and Commissioner R. J. 
Smith of the Burnaby Parks & Recreation Commission, members of 
the Lower Mainland Recreation Advisory Committee, advised the 
meeting that their committee has studied space requirements of 
the variety of recreational activities, including motorcycles, 
snowmobiles, horse riding, etc. and this committee is currently 
studying potential sites for such activities. 

Mr. Richard Hankin, Planner with the G.V.R.D., also advised 
the meeting that G.V.R.D. planners have done some studios on the 
need for designating recreational areas. He pointed out that 
because of the large number of recreational clubs, there is first 
an organizational problem in bringing these clubs together and 
then there is the problem of what sites are br>Bt suited to which 
types of recreation. G.V.R.D. planners did present a preliminary 
report on motorcycle areas to the G.V.R.D. Planning Comraittoo 
which decided the report should be distributed to member muni- 
cipalities of the G,V.R.D. 

It was pointed out during discussion that creation of 
recreational facilities for sports would qualify for up to 
one-third ot $l-Million from the Provincial Government Recrea- 
tional Facilities Fund. ' 
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STANDING COMMITTEES AND OTHER REPORTS (cont'd) 

Motorcycles in the Kerr Road 
Park Site (continued) 


Mr. Hankin stated that G.V.R.D. planners would like to do 
a comprehensive report on the needs of such recreations as 
motorcycling and its various forms, stock car and quarter-midget 
racing cars, horseback riding, etc. He stated some of 

these organizations have capital available as well as good 
management and supervisory capabilities. 

However, the G.V.R.D., currently involved in work on the 
"Livable Region Plan", does not have sufficient Planning staff 
to continue a comprehensive recreational study. G.V.R.D. planners, 
however, would be willing to assist any regional Recreation 
Advisory Committee. 

Discussion then centered on providing an alternative site 
for the motorcyclists now using the Kerr Road Park Site who 
must vacate that site by 15th July 1975. 

Representatives of the Police Department indicated it will 
be difficult to enforce the ban on motorcycles in the Kerr Road 
area; that the police do not have the legal right to evict 
persons from such property. 

The Police Department's spokesman added, however, it is 
only a small majority of bike riders at the Kerr Road Site who 
are creating the noj se nuisance to resxdents of the area. 

Parks Commissioner R. J. Smith of Burnaby advised that his 
municipality has studied this matter and is looking at three 
potential sites for small off-road minibikes. A number of 
regulations have been established by Burnaby, but the municipality 
cannot begin operation of these sites by 15th July 1975. He sug- 
gested the Vancouver closure of the Kerr Road Site to motorcycles 
will mean the motorcyclists may move into the "Big Bend" area of 
Burnaby. 

Alderman Tony Schmand of Delta informed the Committee his 
Council is on record as making available the 15-acre "Burns Bog" 
area in Delta for use by motorcyclists; however, some site 
preparation work may be required. 

Burns Bog is the landfill site used by Vancouver City and 
Alderman A. Cowie advised that the Vancouver City Engineering 
Department has expressed opposition to use of the Burns Bog by 
motorcyclists . 

Alderman Schmand reminded those present that Delta experienced 
serious problems with drag racers at Boundary Bay but through 
cooperation with the drag racing fraternity and the municipality, 
the drag racing operation is now well operated and supervised. 

It was stressed that two or three sites for motorcyclists 
are required in the lower mainland area. 

A representative of residents near the Kerr Road Site stated 
that residents in the area are becoming very annoyed at the noise 
of the motorcycles.. 

Mr. Alan Carter, Coordinator, of the Provincial Outdoor 
Recreation Advisory Committee, indicated that his organization 
would be willing to assist in a study of locations for motor- 
cycle recreation and that his organization has access to 
technical experts. 

It was noted there are seven sanctioned types of motor- 
cycle events ranging from minibike trail riding to motocross 
events for larger, motorcycles . 
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Motorcycles in the Kerr Road 
Park Site (continued) 


Following further discussion, it was resolved 

THAT Alderman A. Cowie, Chairman of the Special 
Committee on the Kerr Road Park Site, would meet 
with Burnaby Parks Conunissioner R. J. Smith and 
Alderman Tony Schmand of Delta to discuss the feasi- 
bility of providing part of the Big Bend area near 
the Eraser River in Burnaby and the Burns Bog site 
in Delta as areas for recreational motorcycle sports; 

FURTHER, THAT the Coordinator of the Provincial Out- 
door Recreation Advisory Committee would begin an 
overall study on the need for sites for motorcycle 
recreation. " 


MOVED by Aid. Cowie 
THAT 

(a) effective immediately, the City ban the use of the Kerr 
Road Park Site by motor-cyclists. 

(b) Council enter into discussions with representatives of 
the Burnaby Coiincil on the feasibility of using part 
of the Big Bend area near the Eraser River in Burnaby 
for motorcycle sports. 

(c) Council approve the use of the Burns Bog landfill site 
for motorcycle sports subject to report back from the 
City Engineer on implementation. . 

(d) Council request the Park Board to accelerate development 
of the golf course on the Kerr Road Park Site for report 
back, and the City consider allocating funds for this 
development from the Property Endowment Fund, if economically 
feasible. 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Sweeney 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Sweeney 
SECONDED by Aid. Rankin 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


cont ' d 
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BY-LAWS 

1. BY-LAW TO AUTHORIZE THE ISSUE 
OF DEBENTURES TO FINANCE THE 
PROPERTY OWNERS' SHARE OF AN 
UNDERGROUND WIRING PROJECT IN 
TROUNCE ALLEY AND BLOOD ALLEY 
SQUARE 


MOVED by Aid. Volrich 
SECONDED by Aid. Bird 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments , it was 

MOVED by Aid. Volrich 
SECONDED by Aid. Bird 

THAT the By-law be given second and third readings and the 

Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


2. BY-LAW TO AUTHORIZE THE ISSUE 
OF DEBENTURES TO FINANCE THE 
PROPERTY OWNERS' SHARE OF 
CERTAIN LOCAL IMPROVEMENTS 
UNDERTAKEN PURSUANT TO THE 
GRANVILLE STREET MALL BY-LAW 

MOVED by Aid. Volrich 
SECONDED by Aid. Bird 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments , it was 

MOVED by Aid. Volrd,ch 
SECONDED by Aid. Bird 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


3. BY-LAW TO PROVIDE THE PROCED- 
URE FOR IMPROVEMENTS TO PART 
OF GRANVILLE STREET AS LOCAL 
IMPROVEMENTS 


MOVED by Aid. Cowie 
SECONDED by Aid. Volrich 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 


cont'd 
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BY-LAWS (cont'd) 


3. BY-LAW TO PROVIDE THE PROCED- 
URE FOR IMPROVEMENTS TO PART 
OF GRANVILLE STREET AS LOCAL 
. IMPROVEMENTS (Continued) 

MOVED by Aid. Cowie 
SECONDED by Aid. Volrich 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


4. BY-LAW TO AUTHORIZE THE ISSUE 
OF DEBENTURES TO FINANCE THE 
PROPERTY OWNERS' SHARE OF 
CERTAIN PAVEMENT, CURB AND GUTTER, 
LANE PAVEMENT AND SIDEWALK 
PROJECTS 


MOVED by Aid. Volrich 
SECONDED by Aid. Bird 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Volrich 
SECONDED by Aid. Bird 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY_ 


MOTIONS 

Alderman Boyce requested and obtained permission to substitute 
the following motion for the one submitted as Notice of Motion 
at the Council Meeting on June 24, 1975: 

1. MOVED by Aid. Boyce 

SECONDED by Aid. Marzari 

THAT WHEREAS two major public hearings on Zoning in the last 
few months have been one member short because of the justifiable 
absence of a member: 

AND WHEREAS these hearings are always matters of great import- 
ance both to the public as well as to Council: 

AND WHEREAS it is recognized that all members of Council may 
not be able to attend all public hearings but that each member of 
Council should have the opportunity of commenting on any date 
proposed : 

THEREFORE BE IT RESOLVED THAT before a date is set for any 
public hearing on Zoning, the City Clerk be requested to confer 
with all members of Council in an endeavour to determine a date if 
at all possible on which all members of Council can attend such 
public hearings. 


- CARRIED UNANIMOUSLY 


'Ml 
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NOTICE OF MOTION 

The following Notice of Motion was submitted this day and 
recognized by the Chair: 

1 . Minaki Lodge and Other Similar Displacements 

MOVED by Aid. Kennedy 
SECONDED by Aid. Sweeney 

THAT WHEREAS many senior citizens beyond the age of 65 years 
are being asked to uproot themselves to make space for the City's 
legitimate needs for new development; 

AND WHEREAS the City accepts an obligation to find new equi- 
valent housing accommodation for them at the same rental level; 

AND WHEREAS this may not be possible under present conditions 
of scarcity and inflation; 

THEREFORE BE IT RESOLVED THAT the Chairman of the Housing 
Committee discuss with the appropriate Provincial authorities the 
proposal that when a hardship is created due to lack of finances 
etc., the City and Provincial Government accept as a joint obligation 
the subsidizing of displaced senior citizens to the extent of the 
excessive rent found necessary to relocate them. 

(Notice) 


Reference was made to existing City policy which provides for 
subsidizing of displaced senior citizens as referred to in the above 
Notice of Motion. Alderman Kennedy requested that this information 
be made available to the next meeting of Council. 


ENQUIRIES AND OTHER MATTERS 

Kitsilano Day" Committee - Grant 

MOVED by Aid. Harcourt 
SECONDED by Aid. Volrich 

THAT Council approve an additional $1,000 grant to the Kitsilano 
Day Committee in respect of the recently held Kits Day celebrations. 

- CARRIED UNANIMOUSLY 

AND BY THE REQUIRED MAJORITY 


1976-80 Five Year Plan 
Capital Programme 

Alderman Volrich 


advised that a Committee com- 
prised of himself as Chairman 
of the Standing Committee on 
Finance and Administration, City 
Manager and the Director of 
Finance are currently re- 
examining all departmental 
submissions re the 1976-80 Five 
Year Plan Capital Programme and 
will shortly be presenting 
recommendations to the Finance 
and Administration Committee and 
subsequently to Council. He 
referred to the budget of 
$75,000 for publicity expenses, etc. 
in connection with presenting 
this plan to the electors which 
was previously approved by Council. 


cont'd ... 
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ENQUIRIES AND OTHER MATTERS (cont'd) 


1976-80 Five Year Plan 
Capital Prograroine (continued) 

MOVED by Aid. Volrich 
SECONDED by Aid. Sweeney 

THAT Council authorize the Special Committee examining the 
Five Year Plan submissions to expend up to $75,000 in connection 
with publicity etc. re the proposed Five Year Plan. 

- CARRIED UNANIMOUSLY 


Buses on Granville Mall 

The Mayor - advised that a recent petition 

of the merchants on Granville 
Mall showed that they were 2 to 
1 against taking the buses off the 
Mall this summer. However, they 
indicated that they would be 
willing to consider removing the 
buses for a short period next 
year, perhaps during the U.N. 
Conference. The Mayor will 
discuss this matter further 
with the merchants. 

The Mayor also advised that he is 
keeping in touch with the Bureau 
of Transit re further Council 
meeting with them on transit. 


The Council adjourned at 5:45 p.m. 


The foregoing are Minutes of the Regular Council 
Meeting of July 8, 1975, adopted on July 22, 1975 
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WORKS AND UTILITY MATTERS 


RECOMMENDATION 

1- Tender No. 753 - Curbs & Pavements on Sundry Streets and Lanes . 


The City Manager submits the following report of the City Engineer: 

"Tenders for curbs and pavements on sundry streets and lanes in the City of 
Vancouver were opened on June 16, 1975, and referred to the City Engineer for 
tabulation and report to the City Manager. 

All tenders have been checked and are in order. Tabulations of Tender No. 
753, the average unit prices for major items of work included in this tender, 
and a graph showing the Street Contracts Cost Index have been circulated to 
Council. These bids are unit priced based on quantity estimates supplied by 
this Department, and the total cost of the contract may vary according to actual 
quantities measured during construction. 

The City Engineer RECOMMENDS that: 

(a) A contract be awarded to the low tenderer as follows: 

Columbia Bitulithic Limited, 
Post Office Box 34225, 
Postal Station 'D', 
Vancouver, B.C. 
V6J 4N7 

Construction of P.C. Concrete Curbs and Gutters, 
Asphaltic Concrete Street Pavements, 
Asphaltic Concrete Street Surfacing, 
and Asphaltic Concrete Lane Pavements. 

(b) A contract satisfactory to the Director of Legal Services be entered 
into. 

(c) The bid bonds of the unsuccessful tenderers be returned." 


The City Manager RECOMMENDS that the above report of the City Engineer be 
approved. 



RECOMMENDATION & CONSIDERATION 

2 . Water Street Beautif ication Pj'ogram . 


The City Engineer reports as follows: 

"Project 200 Properties Limited (C.P.R.) are constructing a building on the 
north side of Water Street, west of Abbott Street. The property is known as 
Parcel "B", (Explanatory Plan 236) of Lot 13 and the East Half of Lot 14, Block 6, 
O.G.T., plan 168. The building will have 6 bay windows encroaching on to Water 
Street a maximum of 3.5 feet and cover a total encroachment area of 154 square 
feet. 

The Supervisor of Property & Insurance has placed a rental of $250 per annum 
for such an encroachment. 

The City has negotiated with Project 200 Properties (C.P.R.) and Council 
approved an interim lease on April 15, for an area at the rear of Parcel "B" for 
lane purposes as part of the Water St. Improvement programme. The proposed term 
of the lease is 99 years and there is a nominal rental of $1.00 per year plus 
taxes. 

The applicant has asked that the rental for the bay window encroachment be 
at this same nominal rental of $1.00 per year. 
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. (WORKS & UTILITIES) 
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Clause No. 2 Continued . 

The City Engineer RECOMMENDS: 

- The encroachment of the 6 bay windows be validated in accordance with the 
Encroachment By-law. 

- The annual rental of $1.00 or $250.00 be referred for Council consideration." 

The City Manager RECOMMENDS approval of the City Engineer's RECOMMENDATION and 
refers the amount of the annual rental for Council's consideration. 

RECOMMENDATION . 
3 . Water Main Installations - 1975 Capital Budget . 

The City Engineer reports as follows: 

"The following water mains require replacement at this time: 

WATER MAIN PROJECT 508 


Street 

1. 43rd Avenue 

2 . 43rd Avenue 

3. Kitchener Street 


4. 45th Avenue 

5. 45th Avenue 

6. 6th Avenue 

7. Park Drive 

8. Park Drive 


From 

St. George St. 
Prince Edward Street 
Renfrew Street 

WATER MAIN PROJECT 509 

Larch Street 
Balsam Street 
Yukon Street 
Oak Street 
Shaughnessy Street 


To 

Fraser Street 
St. George Street 
Nootka Street 


Balsam Street 
Yew Street 
Alberta Street 
Shaughnessy Street 
Fremlin Street 


Five of the above installations are to be completed prior to scheduled 1975 
paving work. They are to replace leaking steel mains (//I, 3, 4 & 8) or old 4 
inch iron pipe (//6) which has lost its flow capacity. The remaining installations 
are to replace leaking steel mains in adjacent blocks. 

The estimated cost for Project 508 is $39,000 and for Project 509 is 
$41,000. 

I RECOMMEND that projects 508 aiiH 509 be approved and that $39,000 and 
$41,000 respectively be appropriated f-^oiii the 1975 Water Works Capital Account 
128/7902, 'Short Notice ProjccLs - unallocated'." 


The City Manager RECOMMENDS that the foregoing be approved. 


FOR COUKCIL ACTION SEE PAGE(S)1^^.4f2?S 


AUG 4 1970 
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DELEGATIONS, UNFINISHED BUSINESS, BOARD OF 
ADMINISTRATION AND OTHER REPORTS (cont'd) 

Garibaldi Olympic Development 
Association: Grant (cont'd) 

Therefore, a further $5,000 payment was forthcoming in view 
of the Council's resolution of November 25, 1969 authorizing the 
City's total grant for promotional purposes in the amount of 
$75,000; the Association maintaining that only $70,000 of this 
grant has been paid. 

MOVED by Aid. Adams, 

THAT the request for further payments to this Association 
be deferred until the organization presents to Council a satis- 
factory financial statement setting out the details of the 
disposition of the funds granted by the three levels of government. 


- CARRIED 


Building and Planning Matters (cont'd) 

(v) City Lands S/S of False Creek: 

Staging and Implementation of Development 
(Clause 6) 


The Council considered Board of Administration report (Building 
and Planning matters), dated July 31, 1970, in which a report of 
the Director of Planning is set out respecting phasing of develop- 
ment in False Creek. 

Mr. L. de la Giroday, President of Giroday Sawmills Ltd. 
appeared asking that, in respect of the property his company occupies 
on False Creek, the following apply: 

(a) rental to remain at present rates 

(b) lease be terminated by either party on six 

months ' notice 

A supporting brief, dated August 3, 1970, was filed. 

MOVED by Aid. Broome, 

THAT Clause 6 of the report of the Board of Administration 
(Building and Planning matters), dated July 31, 1970, be adopted. 

(amended) 

MOVED by Aid. Wilson, in Amendment, 

THAT the following words be added to the motion of Alderman 
Broome : 

'with the exception of part (e) thereof which be 
laid over pending receipt of the Regional Rapid 
Transit Survey report.' 

- CARRIED 

The motion, as amended and reading as follows was put and CARRIED: 

'THAT Clause 6 of the report of the Board of Administration 
(Building and Planning matters), dated July 31, 1970, be 
adopted, with the exception of part (e) thereof which be 
laid over pending receipt of the Regional Rapid Transit 
Survey report. ' 


cont 'd . 


496 


Manager's Report, July 4, 19 75 


(BUILDING-1) 


CONSIDERATION 


BUILDING AND PLANNING MATTERS 



1. Langara Citizens Committee 

The Director of Planning reports as follows: 

"On December 17, 1973, in response to Council's request of 
December 4, 1973, the Civic Development Committee at a public 
meeting appointed the Langara Citizens Committee to recommend 
to Council terms of reference for the development of the area. 
No funding was provided for this committee. However, various members 
have incurred some expenses in connection with their work, 
particularly the Chairman, Mr. Paul Pulle. He has, for example, 
visited Victoria to approach Mr. Radford and on at least one 
occasion has had to pay for a substitute teacher so that he could 
attend the day time meeting. There have been other incidental 
expenses such as long distance telephone calls and telegrams. 
No receipts are available for these expenses but it is clear that 
they amount to a sum well in excess of $100. 

Whereas, it is reasonable that the members of a Committee of this 
type, which is operating in the interest of its own area as well 
as the City at large, should incur some personal expenses, it also 
seems reasonable that some recognition of extraordinary expenses 
should be made. Accordingly, it is recommended that payment of 
$100 be made to Mr. Paul Pulle, Chairman of the Langara Citizens 
Committee in partial recompense for expenses incurred by him in 
connection with the work of the Committee. 

No funds are available in the Planning Department budget to 
cover tliis cost and if this request is approved, f\ands would 
have to be made available from contingency reserve." 

The City Manager submits the recommendation of the Director 
of Planning for Council's CONSIDERATION. 

2. Demolition Application 

The Director of Planning reports as follows: 

"At the June 9th meeting of the Heritage Advisory Committee 
a list of 28 buildings was proposed for recommendation to 
Council as Heritage Buildings. This list included the 
Manhattan Apartments at .1085-99 Robson {784 Thurlow) and 
the Morrison House at 117 9 West Seventh Avenue. 

On June 16th a demolition application was filed for 1179-85 
West Seventh Avenue. On June 19th a demolition application 
was filed for 1085'-99 Robson. 

Vancouver's Charter allows a 90 day hold on demolition permits 
pending the enactment of a designation by-law. If a 
designation by-law is passed no compensation is payable. 
If no designation by-law is enacted within 90 days then the 
permit may be issued and the applicant shall be entitled to 
compensation for damages from the withholding of such a 
permit . 

The Manhattan Apartment at 1085-99 Robson has retail floor space 

on the ground floor and residential floor space on the upper floors. 

Tenants of the building have not yet been given notice and 

no other applications for the site have been received. 

Information on the background of the building is attached. 

The building at 1179 West Seventh is one of eight buildings 
on the Fairview Slopes that was recommended for designation 
after a joint meeting of the Heritage Advisory Committee and 
the Fairview Area Planning Committee. Information on the 
background of the building is attached. 
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Clause No. 2 Continued: 


Shortly after the owner was aware of the Heritage Advisory 
Committee's list the building became vacant and was left 
unsecured. Vandalism has occured. At the June 26th meeting 
the Fairview Area Planning Committee again discussed the 
building and its present condition. The Committee voted to 
request Council to take the necessary actions to ensure the 
preservation of this building. 

The Director of Planning recommends that the Demolition permit 
for 1179 West Seventh and for 1085-99 Robson (784 Thurlow) 
be withheld to allow City Council time to consider disignation 
of the buildings and possible methods of compensation for the 
property owners. 

The City Manager submits for Council's CONSIDERATION the report 
of the Director of Planning. 

NOTE ; Delegation this day - Mr. Russell Baker 

RECOMMENDATION 

3. Areas E & Champlain Heights, Enclave I 

Council ^ on ^ May 6, 1975 approved a development plan for Areas E S F, 
Chajiplain Heights. The details of the resolution are attached as Appendix I 
to this report. 

On June 10, 1975 a meeting was held with the City ^knager to discuss nenagemsnt 
alternatives and the implementation of the development plan for Areas E S F, 
Champlain Heights. A working team of city staff was established under the 
co-ordination of the Planning Dept. This team is to construct a critical path 
program for the development of all aspects Areas E S F including servicing, 
parks, sub-division, zoning, irarketing, etc. It will also prepare for 
consideration of Council alternative staffing and management arrangements to 
ensure a co-ordinated and efficient development in terras of financial prDgraraming 
and liveability. 

Concurrently, the ccrardttee will proceed with re- zoning and marketing of 
Enclave I. 

Enclave I is approxinately 8.8 acres. The land use is single family detached 
at a density of eight units per acre. The units will be high income. Standaixis 
with respect to landscaping and open space are contained in the approved 
development plan. It is proposed to re- zone Enclave I to CD-I. The uses, conditions 
of development and design standard? Cue contained in Appendix II. 

An overview of marketing aJ tematives for Enclave I is attached as Appendix III. 
It is proposed that the land be imrketed to the highest bidder, but the sale 
or lease be subject to the applicant obtaining a development permit and design 
approval, conforming to criteria outlined in Appendix II. The question of sale 
or lease wili be reported on by the Finance Dept. 

It is proposed that application for re- zoning be nade immediately. A survey and 
registrable plan must be prepared, hcwever, before the required three readings 
of the by-law and nerketing can occur. 

It should be noted that Vancouver is currently negotiating with Bumaby for a 
cost-sharing agreement for the widening of Boundary Road. This issue began in 
1954 vihen officials from Bumaby and Vancouver held informal discussions 
concerning the most appropriate method of widening Boundary Road from 29th 
Avenue to the Eraser River to a width from between 100 to 132 feet to provide a 
future major traffic artery south of 29th Avenue. The plan and recommendations 
were adopted by both municipalities and guidelines established. 

In 1971, a special committee of officials under instructions of Council met 
with Bumaby officials to deal with the subject, among others, of cost-sharing 
of property acquisitions. Suggestions put forward by Burnaby were uracceptable 
to the City, and as no agreement could be reached, Council on July 27th, 1971, 
resolved, in part: 

"That the formal dedication of City lands in the S.E. Sector 
be held until the cost formula has been agreed upon." 

Cont' d 
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Clause No. 3 Continued : 

Discussions have been carried on since that date both between officials of the 
municipalities and at the political level, without success. 

The East 66 feet of the property from which Enclave I is to be created lies 
within the area designated for Boundary Road Widening and would, but for the 
above Council action, under norml circumstances be dedicated for road purposes 
on the subdivision plan creating Enclave I. The problem of the dedication of 
the 66 feet for Boundary Road widening may be handled in two ways:- 

Ei1±ier: (a) , Council amend its approval of the forementioned recommendation 

to permit the dedication of the widening strip as far as it 

pertains to Enclave I. 
or ^ 

(b) Survey the site so as to create two parcels of land - one 
being Enclave I, the other being a site of approxinately 
66' X 550' (±) adjacent to Boundary Road. This strip could 
be established as road at a later date when cost-sharing 
arrrangements with Burnaby have been formalized. 


RECOM^E^IDATIONS : 

A. Instruct the Director of Planning to make application to re- zone Enclave I 
and refer this application directly to a public hearing. 

B. Approve conditions and standards of development as outlined in Appendix II. 

C. The Supervisor of Property and Insurance be instructed to advertise Enclave 
I on the basis of highest price. The condition of sale to include 
obtaining a development permit and design approval in conformance with the 
condition of development and design standards outlined in Appendix II. 

D. The question of sale or lease be reported on by the Finance Dept. 

E» Either: (1) Council amend its aforementioned resolution of July 27, 1971 
to permit the dedication of the widening strip as far as it 
— pertains to Enclave I. 

(ii) Survey the site so as to create two parcels of land - one 
being Enclave I, the other being a site of approximately 
66' X 550' (±) adjacent to Boundary Road. This strip could 
be established as road at a later date when cost-sharing 
arrangements with Burnaby have been formalized. 

The City Manager RECOMMENDS approval of the foregoing recommendations 
A,B,C,D, & E (ii) . 


FOR 


COUNCIL ACTION SEE PAGE{S).i£4££-^ 
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(FIRE & TRAFFIC - 1) 


FIRE & TRAFFICE MATTERS 


CONSIDERATION & RECOMMENDATION 


1. Farmers Market 


The City Manager submits the following report of the City Engineer: 


"HISTGRT 


On July 23, 1974-, Council resolved that a task force of City Officials 
be set up to meet United Fruit Grower's representatives to find suitable 
locations for fruit vending in the City. A group, incliiding representatives 
from Planning, Permits & Licences, Properties & Health, was set up under the 
chairmanship of the City Engineer to carry out this instruction. Several 
meetings were held in the summer and early fall of 1974-, and the group con- 
cluded: 

1. so far as the United Fruit Growers were concerned, off-street 
locations were generally preferred. 

2. a list of appropriate City owned properties would be provided 
to the representative of the United Fruit Growers (^^^. Hans 
Rhenisch, of Keremeos) for review and comment as to their 
suitability for use for this purpose. 

In August, 1974., a list as outlined in #2 above of six City-owned properties 
was provided. Since no comments on these sites were received from Fruit Growers 
until the spring of 1975, despite a further reminder in October 1974., the task 
force did not meet again. At a recent meeting on May 7, 1975, the history of the 
issue was reviewed by the task force and the question of a possible permanent 
market discussed. At that time, the representatives of the United Fruit Growers 
agreed to have their comments on possible sites into the City within a few days. 

A letter dated May 16, 1975, received from Mr. Rhenisch, comments on only 
two of the sites proposed by the City and adds two sites of his own choice. 
These sites will be discussed later in this report. 

The meeting of May 7, 1975, was also attended by representatives of the 
Demeter Co-operative Association which is interested in selling handicrafts in 
conjunction with a farmers market. This group has requested permission to 
operate on a site on the east side of Hudson Street between 75th Avenue and 77th 
Avenue, selected by the United Fruit Growers. 


Fruit may be sold on-street in accordance with the terms of the Street 
Vending By-law. The vendor woiald be required to use a standard kiosk design and 
pay the yearly licence fee of $200.00. Sites for such a fruit vending operation 
could be provided and may be desirable in some locations. 


Off-street Sites 


Use of off-street sites requires conformance to the health standards 
in provision of sanitary facilities, to parking requirements, to traffic 
limitations, and to the restrictions of the Zoning By-law. The sites discussed 
later in this report have been examined from the point of view of traffic 
considerations, and with suitable sanitary facilities, can meet the require- 
ments. However, processing through the Board of Variance will be required for 
some sites. A licence application to the Permits and Licence Department would 
be required which would then be formally reviewed by the appropriate City 
Departments. The Fruit Growers have indicated they are prepared to rent the 
sites from the City and manage them to conform to City requirements. 



friiit vending sites on a oemporary basis for the 1975 season. 


Committee members agreed on the desirability of a permanent market 


On-Street Fruit Vending 


2 


500 

Manager's Report, July 4, 1975 (FIRE & TRAFFIC-2) 

Clause #1 (Cont'd) 

A) Permanent and Temporary Vending Sites 

As previously mentioned, it is desirable to establish at least one 
permanent off-street site to facilitate all types of vending. At the present 
time, the Social Planning Department is dealing with the related public groups 
in order to achieve this aim. However, this report will only deal with the 
temporary vending locations that could be utilized throughout this summer. It 
is to be noted the Gastown Farmer's Market was approved by Council on June 24-, 
1975, and should commence operation on July 1, 1975. This site can also be 
utilized by the United Fruit Growers Association. The following sites have 
been forwarded as other possible locations by the Fruit Growers Association: 

1. East side of the Columbia/Quebec Connector north of Terminal Avenue 

2. South side of Marine Drive west of Kinross Street 

3. East side of Nanaimo Street south of Vanness Avenue 

4.. East side of Hudson Street between 75th Avenue and 77th Avenue 

Since the City's submission, re: acceptable sites, to the Fruit Growers made 
in August, 1974., and the Fruit Growers reply in May of this year, the area 
described in Item 1 above has been sold to a private company, (Ocean Cement Ltd). 
This company has also exercised its option to lease an area of City property on 
the west side of the Columbia/Quebec connector north of Terminal Avenue which is 
desirable as a fruit vending site and is acceptable to the Fruit Growers and 
the City as an alternate location. 

The area south of Marine Drive, west of Kinross Street was utilized by 
Fruit Vendors last year. This location has since been departmentally reviewed 
and it is the Department's considered opinion that fruit vending should not be 
permitted on this site. The heavy traffic volume on Marine Drive and the 
associated safety problems as well as public opinion in the general area make 
this an unacceptable site. 

The area on the east side of Nanaimo Street adjacent Vanness Avenue is 
available as well as being a desirable site for fruit vending. It is presently 
zoned Industrial (M-2). • 

As previously mentioned, the site on the east side of Hudson Street between 
75th Avenue and 77th Avenue has been proposed as a joint location between the 
United Fruit Grower's Association and the Demeter Co-operative Association. 
Since this land is presently owned by the Federal Ministry of Transport, all 
arrangements related to leases should be negotiated between the Federal Govern- 
ment and the concerned co-operativs groups. 

In view of the above, the following sites can now be considered for off- 
street fruit vending: (see attached plan) 

1. East side of Columbia/Quebec connector north of Terminal Avenue. 
This site subject to satisfactory lease arrangements between Ocean 
Cement Ltd, and The United Fruit Growers. (Presently zoned M-l) 

2. North side of 14.th Avenue east of Slocan Street. (Presently zoned RS-l) 
Although this site was not mentioned by the United Fruit Growers, it is 
included since other options have been eliminated. 

3. East side of Nanaimo Street south of Vanness Avenue. (Presently zoned 

M-2) 

Rezoning reqiiirements will be considered by the appropriate departments 
pending Coimcil approval of these sites. Furthermore, any necessary licences 
to operate off-street sites are to be obtained from the Department of Permits 
and Licences. 

The United Fruit Growers will also be responsible for provision of 
sanitation facilities to the satisfaction of the Msdical Health Officer. 


3 
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Clause #1 (Cont'd) 


It is recommended that the United Fruit Growers be required to enter into 
an arrangement satisfactory to the Director of Legal Services regarding a 
suitable deposit to ensure compliance with the terms of the lease agreement. 
Prior to the signing of any lease, the licensee is to obtain comprehensive 
public liability insurance indemnifying and holding harmless the City in the 
event of any legal suits. 

Rental Structure for Off -Street Sites 

The rental structure for these sites based on con^Jarable abutting property 
rates is: 

1. For the area, 4-9,000 sq. ft. on the north side of 14.th Avenue east of 
Slocan Street, rental rate to be $.64. per sq. ft. per year net. On a 
monthly basis this computes to approximately $2,600.00 for the total 
site area. 


2. For the area, 76,000 sq. ft. 
Vanness Avenue, rental rate 
monthly basis this computes 


on the east side of Nanaimo Street south of 
to be $.67 per sq. ft. per year net. On a 
to $4., 200. 00 for the total site area. 


RECOMMENDATIONS 

It is recommended that: 

A. City Council approve off-street fruit vending sites at the following 
locations on a temporary basis for 1975 only. 

1) East side of Coliunbia/Quebec connector north of Terminal 
Avenue (subject to satisfactory lease arrangements being made 
and the applicant receiving a Development Permit. 

2) North side of 14.th Avenue east of Slocan Street, (subject to 
any required approval from the Board of Variance) . 

3) East side of Nanaimo Street south of Vanness Avenue (subject to 
receipt of a Development Permit) . 

CONSIDERATIONS 

Subject to Council's action on the above recommendations, the following 
is submitted for consideration: 

1) Rental rate for venriin^ si-oe on the north side of 14.th Avenue east of 
Slocan Street to be set at $.64. per sq. ft. per year net. This rent 
to be payable on a monthly basis. 

2) Rental rate for vending site on the east side of Nanaimo Street south 
of Vanness Avenue to be set at $.67 per sq. ft. per year net. 

This rent to be payable on a monthly basis. " 

The City Manager submits the above report of the City Engineer for Council 
CONSIDERATION and RECOMMENDS approval. 


FOR COUNCIL ACTION SEE rAGE(S)ifiL. 
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FINANCE MATTERS 



RECOMMENDATION 

1. Position of Ice Rink Co-Ordinator - Park Board . 
Background 

Council, on June 25, 1974, passed the following resolution in regard 
to Item 3 of the report of the Finance and Administration Committee 
dated May 23, concerning Park Board Reorganization: 

"THAT with respect to recommendation D(ii) in the 
Finance and Administration report dated May 23, 
1974, the Ice Rink Co-ordinator position be 
approved for the balance of the year." 

On November 26, 1974, Council approved the following recommendation 
of the City Manager: 

"To retain the Ice Rink Co-ordinator position until 
the Recreation Services Study is finalized and ap- 
proved by the Board and City Council, or for a per- 
iod of six months, whichever is lesser." 


Current Status 

Since the Recreation Services Study has not yet been presented to 
Committee, it will likely be some time before it is presented for 
Counc i 1 appr ova 1 . 

The West End Community Center and Ice Rink is scheduled to open on 
November 1, 1975. A report on staffing for the Center is in process. 

Recommendations 

The City Manager RECOMMENDS as follows: 

i 

i A. That the position of Ice Rink Co-ordinator be retained, pending 
Council's consideration of the Recreation Services Study and the 
report on staffing for the West End Community Centre. 

B. That the necessary funds for 1975 be provided in the 1975 Park 
Board Income Operations Budget. 


2. Temporary Loan to United Housing Foundation Re Central 
and Oliver Hotel Renovations . 

The following report has been received from the Director of Finance. 

"The final financing arrangements for the bathing, eating and recreational 
facilities in the Central and Oliver Hotel have not been completed and it would 
be appropriate to extend the short term loan City Council granted to the United 
Housing Foundation, for a further 90 days. The Director of Social Planning is 
persuing the matter (Nf the final financing format and it is hoped that a report 
can be forthcoming within the next couple of months. 

I recommend that the loan to the United Housing Foundation be extended for 
approximately 90 days to September 15, 1975 at the same rate of interest as applied 
to the earlier loan." 

Your City Manager RECOMMENDS approval of the recommendations of the 
Director of Finance. 
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3 . Dog Control . 


At its meeting of June 17, 1975, Council referred the following 
recommendation of the Standing Committee of Council on Housing 
and Environment to the City Manager for a further report: 

"THAT five additional permanent positions of Pound 
Officers be established immediately within the City 
of Vancouver and that two additional summer students 
be hired on a temporary basis for canvassing." 

At this time, the Administrative Analyst is examining the opera- 
tion of the Pound with relation to the hiring of additional 
I Pound Officers. A detailed examination of past results from 
: canvassing has indicated that the additional revenue generated 
j from two additional canvassers will more than offset their 
salary costs. 


The estimated cost for two additional canvassers for two months, 
i including fringe benefits and 4% commission, is $3,500. 

I 

The Comptroller of Budgets advises that, if approved, the funding 
source for the additional cost of $3,500 will be Contingency 
Reserve . 

i 

j A copy of this report has been provided to the Business Manager 
of the Vancouver Municipal and Regional Employees ' Union for 
his information. 

The City Manager RECOMMENDS approval of the establishment of two 
temporary canvassers for a period of two months. 


4. The Leon and Thea Koerner Foundation Grant. 


The City Clerk reports as follows: 

I 


An application was made to the Leon and Thea Koerner 
Foundation for a grant to assist in the purchase of display 
equipment, the provision of display material, and the pay- 
ment of labour costs involved in the related art work. 

We are pleased to inform Council that the Foundation 
has granted $1,500.00 for Lbis purpose and therefore, it 
is 


RECOMMENDED 

THAT Council extend its appreciation to the 
Foundation for its assistance to the Archives 
in their Outreach Program. 


The City Manager RECOMMENDS that the City Clerk's recommendation 
be approved. 


Manager's Report, July 4, 1975 ... . (FINANCE -3) 

5. Changes to Schedule of Rental Rates - The Queen Elizabeth Theatre 
and The Queen Elizabeth Playhouse^. September 1, 1975 to August 31, 1976. 

The Theatre Manager reports as follows: 

"It is proposed that rental rates in The Queen Elizabeth Theatre and The Queen 
Elizabeth Pla^ouse be increased. 

The attached schedule sets out the new rates which represents an increase of 
approximately 12^1% with the Class I rate (2 performances - same evening) up 
approximately 25%. 

Class I Sunday afternoons and Holiday afternoons, previously S0){) of the evening 
rate, will be charged at the full evening rate under the new schedule. 

New and higher morning rates have been established equal to the proposed 
afternoon rate. 

In Clause 5 the charge of 10% of the gross receipts from souvenirs, programs, 
librettos, etc. , has been raised to 1$%, 

In Clause 10 the hourly charge for the use of the Rehearsal Room or the Recital 
Hall and Green Room is increased to $15.00 from $12.50 per hour with a $120.00 
per day maximum, plus wage cost of set-up." 

The Vancouver Civic Auditorixim Board approved the new schedule at its meeting on 
February 7, 1975. 

The Theatre Manager recommends ratification of the revised Schedule of Rental 
Rates circulated to members of City Council to have effect from September 1, 1975 
to August 31, 1976. 

The City Manager RECOMJ'IENDS approval of the Theatre Manager's 
report. 

CONSIDERATION 

6. Rental of Stage Lighting Equipment Units to Theatre in the Park . 

The Manager of The Queen Elizabeth Theatre reports as follows: 

''During the last five years The Queen Elizabeth Theatre has rented lifting 
units to Theatre in the Park to assist, then in their suiomer productions* 

The amount of rental has been hold a credit so that Theatre in the Paik 
can use an equivalent amount of fx^ rental of rehearsal space. 

The Theatre Manager, with the concurrence of the Ghaiznan of the Vancouver 
Civic AudltoriTzn Board, reconmends that lighting units be rented to Theatre 
in the Park imder the care and supervision of The Queen Elizabeth Theatre 
Lighting Console Operator* The sum of $3,600«CX) will be paid in advance by- 
Theatre in the Park and held as a rental credit to offset rentals of the 
rehearsal rooms in The Queen Elizabeth Theatre and The Queen Elizabeth Playhouse, 
Any unused amount will acozne as theatre rental, Qentala in excess of the 
amount stated above and all other charges will be paid by Theatre in the Pazk." 

The City Manager submits this matter for Council CONSIDERATION. 


FOR COUf^CIL ACTiON SEE PA6E(S) „ 
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PERSONNEL MATTERS 

RECOMMENDATION 

1 . City Planning Department - Organization 
The Director of Planning reports as follows: 

"Following the resignation of Mr. H. PIckstone from the position of Deputy 
Director of Planning, effective June 27, 1975 a number of possibilities 
have been investigated to cover the responsibilities of that position. Apart 
from deputizing for the Director as appropriate, Mr. Pickstone was also 
responsible for directing the following work areas: 

1. ZONING DIVISION: Including Development Permit, Sub-Division and 

Zoning Groups. 

2. SPECIAL SERVICES: Including Langara, Strathcona, Britannia, Airport 

Planning, Historic Area, Budgets and Work Program and 
Sign Control. 

3. STAFF SERVICES: Including Secretarial, Administrative, Graphics and 

Personne I . 

The Department currently operates with the following senior personnel below 
the level of Deputy: 

Associate Director (Pay Grade 38) Responsible for Area Planning - R. R. Youngberg 
Associate Director (Pay Grade 38) Responsible for Overall Planning - T. Jenklnson 
Assistant Director (Pay Grade 36) Responsible for Central Area - D. M. HIckley 
Assistant Director (Pay Grade 36) Responsible for Special Services - A. D. Geach 
Zoning Planner (Pay Grade 35) Responsible for Zoning Division - H. W. Gray 

The Director of Planning has reviewed the responsibilities of these positions 
in the light of the vacant Deputy position and has concluded that the work of 
the Department can be satisfactorily continued by reassigning the Deputy's 
responsibilities to senior staff and not filling the Deputy's position. 

The changes needed to accomplish this would be as follows: 

(1) The two Associate Directors would In future share the deputizing role 
as appropriate. 

(2) The assistant Director Special Services would also take on the additional 
responsibility of supervising the Staff Services Group. 

(3) An area of work which car.ncT be reas'^Jgned is the 1975 objective of 
commencing systematic i-evlew- or the Zoning and Sub-division By-laws. It 

is recommended that either a Senior Planner or a Consultant be appointed for 
a two year period to undertake these reviews. 

(4) Because of the status of the Airport Planning program and Mr. Pickstone's 
Involvement in that, the City Manager has authorized a part time continuing 
role for Mr. Pickstone as Consultant to the Department for the next few 
months . 

(5) A review of the classifications of the senior positions in the Department 
should be undertaken because of the reassignment of the Deputy's duties. 
The review should take Into account the broad gap between the Director's 
Pay Grade at 47 and the Associate Directors' at Pay Grade 38. 


The Comptroller of Budgets advises that If the position of Deputy Director 
is removed, funds would be available in Appropriation 7305/1 - Planning 
Department Salaries - to cover the salary of the proposed temporary Senior 
Planner/Consultant position. 
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Regular Council, August 4, 1970 10 

DELEGATIONS, UNFINISHED BUSINESS, BOARD OF 
ADMINISTRATION AND OTHER REPORTS (cont'd) 

City Lands S/S of False Creek: 

Staging and Implementation of Development (cont'd ) 

MOVED by Aid. Rankin, 

THAT the Properties Department be instructed to renegotiate 
a fair rental with Giroday Sawmills Ltd. of the property leased 
by them from the City; the lease to be to the end of 1971 and then 
on a six month's basis. 

- CARRIED 

(vi) False Creek Lands: 

Provincial Government/Marathon Transfer (Clause 2 ) 

In considering this clause some discussion ensued on the 
advisability of transferring the lands in question on the N/S of 
False Creek, east of Cambie Street Bridge, to the Marathon Realty 
Company from the Provincial Government. 

MOVED by Aid. Linnell, 

THAT this clause be referred back to the Board of Adminis- 
tration for further consideration and report to Council. 

- CARRIED 


Following consideration of the delegations, the Council 
observed a short recess period followed by an 'In Camera' meeting, 
reconvening in open session at 4:30 p.m. 

Also, a motion was passed that Council continue in session 
until 5:30 p.m. 

C. Additional Funds: City's Share of 
Social Welfare Costs 


The Board of Administration, under date of July 27, 1970, 
submitted a report regarding additional funds required for the 
City's share of social welfare costs, concluding with recommendations 
as follows, in concurrence with report of the Director of Finance: 

"1. the $434,997 required to meet the City's share of 
additional social welfare costs be provided from 
Contingency Reserve, and 

2. the balance of funds available in Contingency Reserve 
to cover City needs to the end of the year be reported 
on in the June 30th review of the 1970 Revenue Budget." 

MOVED by Aid. Adams, 

THAT the foregoing recommendations be approved. 

- CARRIED 

D. Report of Standing Committee on Health 
and Welfare, July 30, 1970 

(i) MOVED by Aid. Linnell, 

THAT the report of the Standing Committee on Health and 
Welfare, dated July 30, 1970, be adopted. 

- CARRIED 


cont 'd 
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Clause #1 (Cont'd) 
RECOMMENDATION: 

The Director of Planning recommends that 

(a) The position of Deputy Director be removed from the establishment of 
the Planning Department and the duties of that position be reassigned 
to Senior Staff. 

(b) The Director of Personnel Services be requested to undertake a 
classification review of these Senior Staff positions for recommendation 
to the City Manager. 

(c) A Senior Planner or Consultant be appointed for a two year 
period to undertake a complete review of the City's Zoning 
and Sub-division By-laws, and that the Director of Personnel 
Services recommend an appropriate classification for this position. 


The City Manager Recommends that the foregoing recommendations of the 
Director of Planning be approved. 




Manager's Report, July 4, 1975 (PROPERTIES - 1) 

PROPERTY MATTERS 


RECOMMENDATION 

1. Expropriation for Highway Purposes 

North half lot A, South of lot 2, Block 41, 
District Lot 200A, 

Block bounded by Brunswick and Prince Edward 
Streets, 7th and 8th Avenue s 


The Supervisor of Property & Insurance reports as follows :- 

"Block 41, D.L. 2 OA bounded by Brunswick and Prince Edward 
Streets, and 7th and 8th Avenues is all City-owned and was 
purchased to be part of a new park site. (Park Site No. 10) . 
The Parks Board has requested that the lane be closed and the 
site consolidated. A title search discloses that a small 
piece of the lane known as the N^s of Lot A, south of Lot 2, 
Block 41, D.L. 200A is not registered in the City's name, but 
in the name of Charles George Major. It is necessary that 
the City obtain title thereto to complete the plan of 
consolidation . 

Charles George Major at one time owned considerable property 
in this area of Vancouver, and in 1919 he dedicated numerous 
portions of his land including other lots in Block 41, D.L. 
2 00A, for lane purposes. For some reason, the N% of Lot A 
south of Lot 2 was not included in these dedications. This 
lot forms part of the lane and has not appeared on the 
assessment or tax rolls for many years. 

Attempts to locate Mr. Major have been unsuccessful and 
Director of Legal Services advises that in order to secure 
title, a notice of expropriation must be served and 
application made to the Court for a Vesting Order. 

RECOMMENDED that the Director of Legal Services be authorized 
to proceed with the expropriation of the aforesaid North 
half of Lot A, south of Lot 2, Block 41, D.L. 200A, and that 
the application be made to the Court for a Vesting Order." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Property & Insurance be approved. 


2. Lease of Part of Coroner'^. Court Building 
to the Provincial Government 

- 240 East Cordova Street, legally described 
as Lots 26 & 27, Block 10, D.L. 196 

5 Supervisor of Property & Insurance reports as follows :- 

The second floor and a portion of the basement of the Coroner's 
Court Building at 240 East Cordova Street is being leased to the 
Provincial Government as part of the take-over of Provincial 
Courts' functions. 

The Provincial Government has asked that the lease arrangements 
with the City be formally approved under the following terms 
and conditions which have been agreed to by City officials and 
representatives of the government: 

Lease Term: One year from April 1st, 1975 

Rental: $2,447.18 per month or $29,366.20 per annum 

Utilities: City to pay light, heat and power. Province to 
pay telephone rates for their particular leased 
area. 
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Repairs & Maintenance: 


City to be responsible for day-to-day 
preventative maintenance. Major repairs 
to cooling system or elevator to be 
responsibility of Province. Cost of 
other major repairs, such as roof, to 
be shared on a pro rata basis. 


Further reports regarding lease arrangements for 475 Main Street, 
the Juvenile Detention Home & Family Court Buildings & licenses 
for 1655 Robson Street, 1720 Grant Street, will be forwarded to 
City Council for approval at a later date. 

RECOMMENDED That a lease agreement for the Coroner's Court be 
drawn between the City and the Provincial Government, incorporating 
the above terms and conditions." 

The City Manager RECOMMENDS that the foregoing Recommendation of the 
Supervisor of Property & Insurance be approved. 



PART REPORT 

STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


June 19, 1975 

A meeting of the Standing Committee of Council on Community 
Services uas held on Thursday, June 19, 1975, at 3:30 p.m. in the 
No. 1 Comnittee Room, Third Floor, City Hall. 



PRESENT ; Alderman Rankin, Chairman 

Alderman Marzari 
Alderman Sweeney 
Alderman Volrich 


ABSENT ; Alderman Boyce 


COMMITTEE 

CLERK: H. Dickson 


RECOMMENDATION 

1 . Hudson Marine Plaza (Shannon Day Care Centre) 

Appearing before the Committee this date were representatives 
of the City Health Department, Social Planning Department, and the 
Legal Services Department. Also present were the project manager 
of the Hudson Marine Plaza (a commercial office tower development 
in Marpole) and Ms. Sandra Rose of Shannon Day Care Centre. 

The Committee pointed out that in the original agreement 
between the developers, Hudson Marine Holdings Limited, and the 
City, Hudson Marine agreed to provide 2000 square feet of indoor 
space and 2400 of outdoor space for $1.00 a year for the Shannon ^ay ca 
centre; in return the City permitted the developers to add an 
additional storey to their building. 

The Committee had before it for consideration a report dated 
July 19, 1974 (circulated) which contained the following recom- 
mendations of the Director of Social Planning: 

"1. Council approve in principle a lease arrangement 
between Hudson Marine Holdings Ltd. and the City 
of Vancouver covering 4,400 square feet of day care 
space for 99 years (or the life of the building) at 
the sum of $1.00 in the Hudson Marine Plaza; 

2. Council authorize the Director of Legal Services to 
complete a detailed lease arrangement to his 
satisfaction; 

3. Council approve the following two major components 
of the lease arrangement: 

(a) Should at some future date the City decide that 
day care would no longer serve a useful function 
in the Hudson Marine Plaza, any other public use 
would be subject to mutual agreement between the 
building's owner and the City; 

(b) The City or its sub-lessee to pay its share, based 
on percentage of total building area occupied, of 
taxes and utilities.'* 


Cont'd. 
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These recommendations were approved by City Council on 
ruly 23, 1974. 

Also before the Committee for information were copies of a 
letter from the City Legal Department to the developer in_ which a 
:ity legal official expressed frustration in attempting to 
*esolve recommendation number 2 (above) with the developers. 

Representatives of the Day Care Centre expressed to the 
Committee their impatience and annoyance that the Day Care Centre- 
is not yet available. 

The project manager of Hudson Marine Plaza explained there 
had been some problems which have been overcome and the day care 
centre should be complete with washrooms, kitchen, carpeting, etc. 
by September 1, 1975. 

In response to the urging of the Committee to speed the 
project up, the project manager indicated it might be possible to 
have the day care centre ready by August 1, 1975. 

A representative of the City Legal Department stated there 
is some doubt in his mind as to whether the developers' legal 
counsel has instructed the developers to proceed with the day 
care project. Also, the day care people are jexperiencing difficulty 
in knowing which person to deal with in Hudson Marine Holdings Ltd. 

The project manager replied he would instruct his solicitor 
to convey to the City that the job will be done as soon as 
possible . 

It was pointed out the Shannon Day Care is required to prepare 
a budget for the Human Resources Department which would include 
taxes on its space in the Hudson Marine Plaza. This tax amount 
remains unknown. 

Following discussion, it was 

RESOLVED 

THAT the City Legal Department keep the Community Services 
Committee advised of any problems encountered in concluding 
this lease agreement for the day care centre at the Hudson 
Marine Plaza, and it was 


RECOMMENDED 

THAT the City pay the: property taxes on^the_2000 square feet 
of space allocated for the Shannon Day Caire Centre in the 
Hudson Marine Plaza for 1975 only. 

(During consideration of this matter the developer distributed copies_ 
of a letter (circulated) outlining costs and timing for completion 
of the day care centre) . 

INFORMATION 

2 . Derelict Buildings 

The Committee had before it for consideration a letter dated 
May 12, 1975, (circulated) from Mr. Bruce Eriksen, President of 
the Downtown Eastside Residents' Association complaining of a niomber 
of older buildings in the downtown eastside which Mr. Eriksen 
feels are fire hazards. Buildings mentioned include 201, 203, 205, 
and 235 Powell Street, 112 Main Street, 225 Main Street, and buildings 
at the corner of Main and Powell Streets and Main and Cordova Street. 


Cont'd. 
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Following discussion, it was 
RESOLVED 

THAT the Chief Fire Warden, City Building Inspector, and the 
Medical Health Officer, examine these structures and 
report back to the Community Services Committee. 


3 . Liquor Administration Branch Regulations 


Appearing before the Committee this date was Mr. J. A. McCrossan, 
Legal Counsel to the Liquor Administration Branch, to advise of 
proposed changes in the Provincial Government Liquor Act. Represent- 
atives of the Police Department were also in attendance. It is 
proposed that the following section of the Liquor Administration 
Control and Licensing Act: 

"Except in the case of Liquor purchased and consumed 
in accordance with a licence under this Act or a permit 
for a purpose necessitating its consumption in a public 
place, no person shall consume liquor in a public place." 

Be replaced by the following: 

"(1) Except in the case of liquor purchased and consumed 

in accordance with a licence under this Act permitting 
consumption in a public place, no person shall consume 
Liquor in a public place. 

(2) For the purposes of this section, public place does 
not include 

(a) a residence, or 

(b) a public beach, public park, or public 
campgroiand, or any part of it, designated 
by by-law of a municipality or regional 
district, or by the Parks Branch of the 
Department of Recreation and Conservation, 
or by the National Parks Service, having 
jurisdiction over it as a place in which 
liquor may be consumed, or 

(c) a garden, terrace, and poolside patio of a 
club, condominium, restaurant, hotel, or a 
military mess holding a valid and subsisting 
licence for the sale of liquor under this Act. 

(3) A municipality or regional district may pass a by-law 
for the purpose of subsection (2) (b) and may, in the 
by-law, establish terms, conditions, rules, and regulations 
not contrary to this Act or the regulations under which 
liquor may be consumed in the public beach, public park, 

or campground, and the penalties for contravention of the 
by-law. 

(4) Nothing in this section affects section 48, and 
subsection (2) does not apply in respect of an offence 
under section 48." 

This proposed change in the Liquor Control and Licensing Act 
is currently before the House. 


Cont ' d. . . 
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Mr. McCrossan explained to the Committee that he has been 
instructed to consult with various organizations on this proposed 
change which would allow drinking of alcoholic beverages in parks, 
at beaches, in public campgrounds etc. 

He pointed out that the charge of being intoxicated in such 
public places will remain in effect. 

Subsection 3 of the proposed amendment means that each 
municipality can establish whatever controls it wishes on drinking 
on beaches and in parks but it was noted during discussion there 
could be problems in different municipalities establishing differing 
regulations. 

Mr. McCrossan also told the Committee he feels minors should 
no longer be permitted in cabarets (a suggestion put forward 
by the Community Services Committeerat an earj.ier meeting) . He 
stated minors could be permitted to enter licensed reataurants if 
over 50% of the goods sold are food. 

It was noted by the Police Department that this 50% rule could 
be very difficult to enforce. 

It was suggested that if such an amendment regarding drinking 
in public olaces is approved by the Provincial Government, the 
G.V.R.D. s lould examine any proposed municipal regulations to 
ensure regional uniformity. 

The Committee noted the City has enough problems related to 
the consumption of alcohol and is not overly optimistic about the 
proposal to allow drinking in parks and beaches. 

It was further noted by the Police Department that certain 
areas of public beaches or parks could be designated as drinking 
areas . 

Following discussion, Mr . McCrossan was thanked for his 
appearance before the Committee, and it was 

RESOLVED 

THAT ais verbal report be received. 
RECOMMENDATION 

4 . Juvenile Detention Home 

The Committee had before it for consideration a letter dated 
June, 1975, from Valerie Meredith of the Family Court Committee 
(circulated) which was critical of the conditicm of the Juvenile 
Detention Home at 2625 Yale Street. This facility was formerly 
under the jurisdiction of the City but was taken over by the 
Provincial Government over a year ago. 

A representative of the City Finance Department advised that 
on June 13, 1975, the City was in receipt of a letter from the 
Provincial Department of Public Works advising that the Public 
Works Department is currently attempting to evaluate whether the 
Juvenile Qetention Home is worth the extensive upgrading required 
as it may only be leased from the City for five years. 

Following discussion, it was 

RESOLVED 

THAT the Medical Health Officer inspect the juvenile 
detention home at 2625 Yale Street and report back to 
the Community Services Committee. 


Cont'd. 
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and it was, 
RECOMMENDED 

THAT a copy of the letter from the Family Court Committee 
complaining of the condition of the Juvenile Detention 
Home at 2625 Yale Street be forwarded to the Minister of 
Public Works and the Attorneyj-General requesting they 
give it serious consideration and reply as soon as 
possible to the Community Services Committee. 

INFORMATION 

5 . St. James Social Service - Recreational Facilities 

The Committee had before it for consideration a brief letter 
dated June 11, 1975 from Mrs. May Gutteridge of St. James Social 
Service requesting land be made available by the City in the 
downtown eastside area for a recreation area and a swimming pool. 

Mrs. Gutteridge specifically suggested the area at the foot 
of the Georgia Viaduct at Prior and Gore Streets. 

Members of the Committee expressed the view that a swimming 
pool in this area of the City would be well used and enquired 
whether Mrs. Gutteridge had approached the Parks Board with her 
proposal. She replied she had not. 

During discussion it was noted that such a project could 
qualify for up to one third of one million dollars from the 
Provincial Recreation Facilities Fund. 

Following discussion, it was 

RESOLVED 

THAT this matter be referred to the Parks Board with 
a request that the Boardv study the area, locate a suitable 
site for a swimming pool and report back to the Community 
Services Committee, such report to include the approximate 
costs of site acquisition and pool construction. 


6 . Strathcona Off street Proposal 

The Committee had before it for consideration a letter dated 
June 16, 1975, from Pat McMullen of the Strathcona Offstreet Drop- 
in Program which read as follows: 


"We have enclosed two proposals for the Strathcona 
Offstreet Program. The first is an interim 3-month budget, 
the second is a proposal for a year's program and is an 
expansion of the first. 

The interim budget was originally submitted to the 
Vancouver Resources Board. It was turned down as the 
Vancouver Resources Board stated it doesn't fund this 
type of local program. 

The second proposal has a dual purpose: one, to keep 
the young people who have been involved with the Offstreet 
Program participating; second, to involve some of the more 
difficult younger teenagers who live in the Strathcona and 
downtown area in the Offstreet Program. 


Cont.'d. 
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We would like to seriously consider this proposal. 
We have worked with teenagers in this area and feel without 
the Off street Program there will not be the support needed 
to encourage the older teenagers to carry on toward a 
productive life and there will not be the prevention programs 
needed for the younger ones. This program doesn't purport _ 
to solve the whole problem but without it there will be a 
void in the recreational needs of this area. 

We would appreciate your cooperation. Thank You." 

Accompanying the letter were details of the organization's 
proposed program including figures for an interim budget for 
3 months of $5,910.00 and a full> year's budget of $63,16 8 4 00 
Distributed at the meeting were copies of a letter dated June Iti, 
1975, from the Vancouver Resources Board recommending the City 
support this grant application, along with a letter of support 
for the program by one of the program workers (circulated) . 

Following discussion, it was 

RESOLVED 

THAT the application of the Strathcona Offstreet Drop-in 
Centre for funding be referred to the Director of Social 
Planning for a report back to the Community Services 
Committee as soon as possible. 


The meeting adjourned at approximately 5:20 p.m. 

FOR COUNCIL A^^IOM SEE PAGE(S) ^^£^2::/ 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING & DEVELOPMENT 


REPORT TO COUNCIL 



JUNE 19, 1975 


A meeting of the Standing Committee of Council on Planning and 
Development was held on Thursday, June 19, 1975 in the No. 2 
Committee Room, Third Floor, City Hall, at approximately 3:35 P.M. 


INFORMATION 

1 . Zoning and Subdivision Briefing 

The Committee considered an Information report of the 
Director of Planning dated June 2nd, 1975 (copy circulated) 
which was distributed at the meeting. The report outlines the 
work of the three groups which constitute the Zoning Division 
of the Planning Department. 

Mr. H. W. Picks tone. Deputy Director of Planning, intro- 
duced the Group Leaders - - Mr. Al Floyd, Development Permit 
Group; Mr. Howard Schesser, Zoning Administration Group and 
Mr. Denys Bradley, Subdivision Group. 

With the aid of a chart (copy circulated), the Group 
Leaders described the methodology for processing development 
permit, rezoning, subdivision and strata title applications. 

Mr. Floyd indicated that with the hiring of additional 
plan checkers, the backlog in issuing development permits was 
cleared up in three months. He advised that one of the 
innovations was to send applicants a card with the name and 
phone number of the plan checker dealing with his application. 

The Committee felt that the chart should be distributed 
to architects, developers, etc. A brochure is planned that 
will be distributed to the public to explain the development 
permit process and the chart would be included. 

Mr. Schesser advised that the backlog of reizoning applica- 
tions has been reduced but with only one person doing the 
necessary investigations, the progress is slow. The appeals 
to the Board of Variance fall under the Zoning AdministJration 
Group. Although there are a large number of appeals, they 
are mainly for minor things, i.e. relaxation of side yards. 

Mr. Bradley advised that with the addition of an assistant, 
the number of subdivision and strata title applications out- 
standing is decreasing. 

The Committee felt that ways of reducing the time taken 
fpr processing rezoning applications should be investigated 
and the results reported back to the Committee. 

RESOLVED : 

THAT the verbal report of the Group Leaders of the 
Zoning Division of the Planning Department be received . 


PRESENT : 


Alderman Bowers, Chairman 
Alderman Bird 
Alderman Cowie 
Alderman Harcourt 
Alderman Kennedy 


COMMITTEE CLERK: 


M. L. Cross 


Continued on Page 2, 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


Report of Standing Committee on 

Health and Welfare, July 30, 1970 (cont'd ) 

(ii) The Board of Administration, under date of August 3, 1970, 
pursuant to request of the Standing Committee on Health and Welfare, 
submitted report of the Medical Health Officer on the costs of a 
German Measles Eradication program. A formal resolution in this 
regard was submitted for the Council's consideration. 

MOVED by Aid. Linnell, 

THAT WHEREAS there is a rubella epidemic in Vancouver, 

AND WHEREAS an effective vaccine is now available which could 
stop the spread of rubella throughout the City, 

AND WHEREAS immediate implementation of a rubella control 
programme is necessary to minimize the numbers of damaged unborn 
children, 

AND WHEREAS the cost of immunization programmes is normally 
the responsibility of the Provincial government, with financial 
assistance from the Federal government, 

AND WHEREAS there will be only limited funds available from 
the private sector of the community which we are unable to determine, 
at this time, 

AND WHEREAS the City of Vancouver has promised to assist the 
programme by organizing clinics, staffing clinics, and by advancing 
the funds for vaccine purchase in order to expedite the programme; 

THEREFORE BE IT RESOLVED THAT 

(a) the Vancouver City Council forward an urgent request to 
the two Senior Governments requesting their immediate 
financial participation, and 

(b) the Medical Health Officer be instructed to make prepar- 
ations for a full programme of rubella eradication, and 
the City of Vancouver advance funds for this purpose 
estimated at $55,000 for the purchase of rubella vaccine. 


MOVED by Aid. Wilson, 
SECONDED by Aid. Adams, 

THAT the report of the Committee of the Whole be adopted. 


- CARRIED 


COMMITTEE OF THE WHOLE 


MOVED by Aid. Wilson, 

THAT the Committee of the Whole rise and report. 


- CARRIED 


- CARRIED 
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RECOMMENDATIONS 

2. The Establishment of a 

Chinatown Historic Area Planning Committee 
Gastown Historic Area Planning Committee 

The Committee considered a report of the City Manager 
dated May 20th, 1975 wherein the Director of Planning outlines 
the reasons for establishing Historic Area Planning Committees 
for Chinatown and Gastown. The report states in part: 


The 'Historic Area', as designated by the Provincial Government on 
February 2, 1971, is composed of two distinct sub-areas, Gastown and 
Chinatown, each having its own separate identity and characteristic 
needs. It was with the intent of acknowledging this, that on Mf.rch 21, 
1974, the Standing Committee of Council on Civic Development resolved 
that : 

"the Director of Planning report back ... on the composition 
and function of the proposed Gastown and Chinatown Historic 
Area Planning Committees". 

It was considered appropriate that both Committees should continue in 
the tradition of the original joint Chinatown-Gastown Historic Area 
Advisory Board (H.A.A.B.). On May 28, 1974, the H.A.A.B. held its last 
formal _meet ing . 

Since that time. Development and Sign Permit Applications within the 
Historic Area have been processed under normal Planning Department 
procedures, with the Director of Planning acting on behalf of the 
Provincial Government'. 

HISTORIC AREA PLANNING COMMITTEE 

With the passage, in late 1974 of appropriate toning and signing ordinances 
for both Gastown and Chinatown it becsae possible to discuss the establish- 
ment of such committees with the various concerned individuals and groups. ^ 


The Director of Planning recommended: 

1 . THAT a Chinatown Historic Area Planning Comittee be established 

in accordance with the purpose, organization, and procedures 
outlined in Appendix A^ (copy circulated). 

2 . THAT the Chinatown Historic Area Planning Committee be comprised 

of eight (8) representatives from "local area" groups and 
three (3) from "non-local area" groups. 

3 . THAT a Gastown Historic Area Planning Committee be established in 

accordance with the purpose, organization, and procedure 
outlined in Appendix B (copy circulated). 

4. THAT the Gastown Historic Area Planning Committee be comprised of 
four (4) "local area" groups and three (3) "non-local area" groups. 

5. THAT each of the two Planning Committees be allocated an annual 
budget of $4,000.00 to enable them to carry out th^lr duties. 

6. THAT the Supervisor of Properties & Insurance, in conjunction with 
the Planning Department, be requested to find suitable 
accommodation for the two Planning Committees to enable them to 
carry out their duties. 


Continued on Page 3. 
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Clause No. 2 continued 

General agreement has been reached on matters of purpose, 
procedure and organization for both the Gastown and Chinatown 
Planning Committees. It is proposed that the number of members 
on the Gastown Committee be seven and the Chinatown Committee, 
eleven . 

With respect to budget, Mr. Michael Egan, Planning Depart- 
ment, advised that each Committee would require 400 square 
feet of leased space for a meeting room at a cost of $3000.00 
per annum, plus $1000.00 to print an annual report. Committee 
members suggested that accommodation might be provided by 
organizations in each of the areas. They also requested that 
the annual reports be brief and economical. 


RECOMMENDED 

A. THAT Recommendations 1, 2, 3 and 4 of the Director 
of Planning be approved. 

B. THAT the Supervisor of Property 8s Lg^surance, in 
conjunction with the Planning Department, be 
requested to find suitable accommodation for the 
two Planning Committees to enable them to carry 
out their duties; and report back. 

C. THAT the question of an annual budget of $4000.00 
for each Committee be deferred until the report 
on suitable accommodation . is received. 


3 . Overall Planning Programme 

The Committee considered a report of the City Manager 
dated June 5th, 1975 forwarding a report of the Director of 
Planning which outlined the status and content of the proposed 
1975 programme for the Overall Planning Division of the Plan- 
ning Department (copy circulated) . 

The City Manager's report states in part: ; 


* CURRENT PROGRAM 

The purpose of the report is to propose a Policy Planning Program. It describes 
the following: the basic work elements in the program, time deadlines for 
consummation of each phase of the work program; staff assignments to specific 
work responsibilities; and other work projects that are part of the Division's 
1975 work program. It also discusses the relationship of city policy planning 
programs to the G. V.R.D.'s Livable Region Program. 

The paper proposes that the Policy Planning Program be considered in three 
stages : 

1) Problem Identification and Policy Development Process - 1975 

2) Public Involvement Process ) for consideration beyond 

1975 

3) Continuing Planning Process ) 


Continued on Page 4. 
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a) For 1975: Stage 1, Problem Identification & Policy Development Process 

Three phases would be carried out (see work program diagram attached 
to the report. Schematic #3). 

1) Problem Identification - preparation of a series 
of White Papers 

2) Examination, evaluation of inter-relationship of 
the White Papers 

3) Preparation of an Introductory Policy Plan 

b) Relationship with Standing Committee on Planning & Development 

At the end of each work element's time frame the particular staff paper 
or report would be brought to the Standing Committee for discussion and 
concurrence before proceeding to the next step of the program. 

c) Relationship with Other City Departments & Other Agencies 

Throughout the various phases of the work program where possible within the 
available time; the Planning Department would be working closely with other 
city departments and other relevant public and private agencies to assure 
adequate input, cotinent and close co-operation. 

PROGRAM BEYOND 1975 


The report contains a brief outline of Stage 2 and Stage 3 and diagrams of the 
Policy Planning Program (these are contained in the report for informational 
purposes). 

Stage 2 - Public Involvement Process 
Stage 3 - Continuing Planning Process 
This is the direction that may be taken as part of the on-going program. V 


Mr. T. Jenkinson, Associate Director, Overall Planning, 
described the proposed Policy Planning Programme to the Com- 
mittee and requested Committee endorsement for Stage 1 and 
approval of the general work programme of the Division. He 
advised that to deal with a programme of issues and problems 
to form the basis of an on-going programme for decision- 
making is a complex and difficult task. The Division is 
attempting to develop an overall long range planning programme 
for the City and provide a bridge between engineering and 
planning functions for certain projects. 

The Committee agreed that the "staff function" section 
should be referred to the Director of Planning and the City 
Engineer to make sure there is no duplication of the other 
department's work. 

It was the feeling of the Committee that a general "bull 
session" should be held to discuss overall planning. Mr. 
Jenkinson advised that the Division is currently documenting 
City policies and this could be available for the session. 


Continued on Pag« 5. 
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After discussion, the Committee 
RECOMMENDED 

A. THAT the Policy Planning Programme, Stage 1, 
be endorsed as submitted for the conduct of 
the City of Vancouver's Overall Planning 
Programme . 

B. THAT the 1975 general work programme of the 
Overall Planning Division of the Planning 
Department be approved. 

C. THAT the section on "Staff Function" listed 
in the Appendix be referred to the Director 
of Planning and City Engineer to review 
respective responsibilities. 


The meeting adjourned at 5:30 P.M. 


FOR COUNCIL ACTIOM SEE PAGE{5) V^/. . 
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JUNE 26, 1975 


A meeting of the Standing Committee of Council on Finance and 
Administration was held in the No. 1 Committee Room, Third Floor, 
City Hall, on Thursday, June 26, 1975 at approximately 10.30 a.m. 


PRESENT : 

ABSENT : 
ALSO PRESENT : 
CLERK: 


Aid. Volrich, Chairman 

Aid. Bowers, Kennedy, Sweeney 

Aid. Marzari 

Aid. Boyce, Cowie 

G. Bar den 


RECOMMENDATION 


1. Additional Civilian Personnel - Police Department . 

City Council on June 17, 1975 when considering City Manager's 
i Report entitled Additional Civilian Personnel - Police Department, 
passed the following motion: 

"THAT this whole matter be referred to the Standing 
Committee on Finance and Administration for consideration 
with officials concerned, including representatives of 
the Police Department, this meeting to be arranged for a 
time convenient to all members of Council." 

The Committee had for consideration a Manager's Report dated 
June 13, 1975 wherein the Administrative Analyst reported on his 
review of the work load situation in areas that wotild be affected by 
the Police Department's request for eight additional civilian staff, 
(copy circulated) . 

A. Central Records (Information Section ) 

Representatives of the Police Department reported that two 
additional Clerk Typists are required because of the increased work 
load in the Information Section of the Central Records and because the 
I records area is not secure. Unauthbrized personnel have unlimited 
access, with a consequent misfiling and loss of records. The 
additional Clerk Typists combined with the present staff will ensure 
adequate security when combined with revised systems and procedures. 

B. Kennel Attendant 

The Police representatives reported that a civilian Kennel 
' Attendant is required full time to relieve the Police Constable 

of feeding and exercising the police dogs and to clean the kennels. 
The kennels are becoming filthy and the dogs are getting sick due to 
lack of proper care. 

I C. Fingerprint Checker/Trainer 

i The Police representatives requested that a position of Finger- 

I print Checker/Trainer be established. HhB work load in this section 
i has increased heavily since 1971 and errors have doubled. A general 

reorganization of the Fingerprint section has been undertaken to 
I facilitate the training of both new Police Constables and Civilian 

Technicians as well as the checking' of general classifications by the 

staff. The position of Fingerprint Checker/Trainer is required in the 

reorganization of this section. 
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D. Districts 1 & 2 - 2 Clerk Typists 

The Police representatives reported that the addition of two 
Clerk Typists are required to pT<jvi-de clerical/stenographic assistance 
for the two District Inspectors, centralization of the district's 
clerical functions, increased work load anticipated due to increased 
complement of uniformed personnel and approximately 70 hours per wee ^ 
of uniformed staff time would be made available for regular police 
duties. 

It was noted that on February 18, 1975 City Council passed the; 
following motions: 

" (i) THAT Council authorize an increase of 120 policemen 
in the permanent establishment of the police force 
in 1975; 

(ii) THAT Council permit and encourage the Police Board to 
hire additional civilians to replace police constables 
in some duties, within the overall budget implied in 
Recommendation (i)." 

The City Manager recommended that Council approve the two 
Clerk Typist positions subject to a reduction in the pe^rmanent 
establishment of (2) uniformed staff. 

The police representatives did not agree with the City Manager 
in regard to reducing the strength of the police force for two 
Clerk Typist positions. They stated that when they find a 
policeman doing a job that could be done by a civilian, they will 
hire a civilian and reduce the force accordingly. However, they 
do not agree with hiring civilians and letting policemen go that 
are needed. 

The City Manager reported that if Council is persuaded to hire 
two Clerk Typists it would mean an improvement in the standard of 
service. 

E. Oakridge Station 

The Police representatives reported that an additional two 
Police Report Clerks are required at the Oakridge Station bcised 
upon the following considerations: 

(i) an increase in the level of service to the community. 
The station would be open to the public 16 hours per 
day, 7 days per week. It is now open only on weekdays 
to 4.00 p.m. 

(ii) the provision of clerical/stenographic assistance to 
the two District Inspectors; 

(iii) unsatisfactory response time from the Central Office 
typing pool; 

(iv) increased workload anticipated, due to increased 
complement of uniformed personnel; 

(v) approximately 10 hours per week of uniformed staff will 
be made available for regular police duties. 

The Administrative Analyst reported that inasmuch as these two 
positions represent an increase in the level of service, they should 
be submitted to Council for consideration. 
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Following further discussion, it was 
recommended 
THAT Council approve 

A. two Clerk Typist positions in the Information 
Section at Central Records; 

B. the request for one Kennel Attendant position; 

C. the establishment of the Fingerprint Checker/ 
Trainer position; 

D. 2 Clerk Typist positions (one each in Districts 
1 & 2) subject to a reduction in the permanent 
establishment of two uniformed staff; 

E. two Police Report Clerks at Oakridge Station; 

F. THAT all approved positions be classified by ti.e 
Director of Personnel Services and the Director of 
Personnel Services discuss with the V.M.R.E.U. the 
laanner of implementation of shift work in the Central 
Records (Information Section) ; 

G. ':HAT the source of funding be Contingency Reserve. 



2. Neighbourhood Services Association - Grant Request. 

The Committee had for consideration a letter dated June 18, 1975 
from the N.S.A. requesting a City grant of $15,000 to cover additional 
operational costs incurred as a result of the loss of Alexandra 
House by fire in February 1975. (Copies circulated). 

Mr. Helm, Executive Director, N.S.A. stated that the loss of 
income and additional expenditures were not taken into consideration 
by the Director of Social Planning when he recommended the City 
grant of $30,000 which was approved by City Council on May 27, 1975, 
and submitted a statement of the additional costs totalling $15,842. 

It was noted that the $50,000 received from insurance will be 
generating interest at 9 or 10 per cent until it is used for a new 
building and this interest should be put towards their expenses. 

Following further discussion, it was 

REC0MJ4ENDED 

THAT City Council approve a grant of $8,000 to the N.S.A. 
as tho City's share in the loss. 


3. Mayor's Salary . 

The Cc:)mmittee had for consideration a memorandum from the Chair- 
man recommending that the Mayor's salary of $26,400 p. a. be increased 
by 12% for 1975 effective from January 1, 1975. The Chairman stated 
that this proposed increase is lower than the prevailing rates of 
settlement in the economy and in line with "restraint" guidelines 
which have been recommended by the Federal Minister of Finance. The 
Chairman noted that the Mayor is in concurrence with this proposal. 

The Committee also had for consideration a chart giving com- 
parisons of Mayors' salaries in cities across Canada. The chart 
indicated -fzhat an increase of 12% would not bring the Mayor's 1975 
salary up :o what most Mayors across Canada received in 1974. 
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Following discussion, it was 
RECOMMENDED 

THAT Council approve an increase in the Mayor's indemnity 
of 13.6% ($2,500 per month," $30, 000 p. a.) retroactive to 
January 1, 1975. 


The meeting adjourned at approximately 11.05 a.m. 


FOR COUNCIL ACTION SEE PAGE(S)i;^^ 


REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON 

HOUSING AND ENVIRONMENT 


June 26, 1975 


A meeting of the Standing Committee of Council on Housing and 
Environment was held on Thursday, June 26, 1975, at 1.30 p.m. in the 
No. 1 Committee Room, Third Floor, City Hall. 

PRESENT: Alderman Harcourt, Chairman i 

Alderman Bird ' 

Alderman Boyce 

Alderman Cowie 

Alderman Rankin 

CLERK: R. Demofsky 


RECOMMENDATIONS : 

1 . Bicycle Routes . 

The Housing and Environment Committee on June 12, 1975 when 
discussing this matter recommended that Aldermen Boyce and Cowie 
head up a sub-committee to liaise with Ms. Hiscock, the Park Board, 
and other interested persons and report back on recreational routes 
for bicycles. 

Representatives of the Parks Board were present and advised 
that three sub-committees had been set up to deal with walking 
trails, cycling trails, and overall co-ordination of these projects. 
On Monday night. Parks Board had agreed to proceed with the bike and 
walking trails and expressed desire to take the leading role in the 
planning, co-ordination, etc. of these projects. Further that the 
Parks Board wanted to hire a planning consultant who Would prepare 
a master plan for the entire trail programme outlining connections, 
markings, plans of action. He would also assign tasks to members of 
the Parks Board, and City Planning Department and oversee in their 
work. Such a consultant would cost approximately $5,000 and the 
Parks Board was prepared to pay for half of this with the City paying 
the other half. 

i Commissioner B. Keefer advised that a draft of the terms of 

j reference for this consultant had been prepared and these would be 
submitted to this Committee in the near future. 

A motion that Council approvf^ the expenditure of $2,500 
representing half of the cost of the Planning Consultant to 
prepare a master plan for the proposed bicycle and walking 
trails was put and LOST with Aldermen Rankin, Bird, and 
Boyce opposed. 

No further action was taken on this matter. 



2. Need for Parks in the East Side of the City . 

The Chairman advised that three parks in the areas of Wall Street, 
Thunderbird Island, and Charles-Adanac had been proposed and asked 
the Parks Board for the current status of each. > Parks Board Chairman, 
May Brown, advised that 16 park projects between Main Street and 
Boundary Road were presently under way and in varying degrees of com- 
pletion. Plans outlining some of these parks were displayed for the 
Committee's information. 
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With regards to the Wall Street park, the Committee was 
informed that $30,000 for this project is included in the Parks Board 
supplementary capital budget, which is presently before the Finance and 
Administration Committee and should be submitted to Council in the very 
near future. 

The Parks Board has a $75,000 budget for the development of the 
Thunderbird Island park; however, this money is contingent upon the 
sale of property in that area. 

The Committee was advised that the Parks Board was still negotiat- 
ing with the City for property on which to develop the Charles-Adanac 
park. 

The Committee expressed frustration in that sales of City-owned 
land in the Thunderbird Island area were proceeding very slowly and 
thus delaying development of this park. The Chairman advised that he 
would look into this matter as soon as possible and report back. 


RECOMMENDED , 

A. (i) THAT Council approve expenditure bv the Parks Board 
of $75,000 in advance of their 1975 Supplementary 
Capital Budget of approval for immediate development 

of Thunderbird Island Park; 

(ii) THAT Council approve necessary funds to permit 
the Parks Board in consultation with City staff and 

Adanac-Charles Citizens Committee to plan early develop- 
ment of the Adanac-Charles Park. 

B. THAT the Parks Board submit a progress report on develop- 
ment of these parks to the July 24, 1975 meeting of this 
Committee . 

3. Landlord and Tenant Act - Hotels and Lodging Houses . 

Council on June 17, 1975 approved a Housing and Environment 
Committee recommendation, "That Council urge the Attorney-General to 

amend the Landlord and Tenant Act in the present session of the 
Legislature to include all hotels and lodging houses where people rent 
on a weekly , bi-weekly , or monthly basis." 

The Chairman submitted a memo dated June 25, 1975 advising of an 
informal meeting he chaired on Juno 20, 1975 with representation from 
the Permits & Licenses DeparLment and the Downtown East Side Residents' 
Association. At this meeting,- ic was expressed that approximately 90% 
of the people living in hotels and lodging houses in the Downtown 
East Side area were on a permanent basis. Due to the fact that neither 
lodging houses nor hotels fall within the controls of the Landlord 
and Tenant Act, these people were facing exhorbitant rent increases. 
It was also noted that many hotels in this area were not paying hotel 
tax. A representative of the Permits and Licenses Department informed 
this meeting that the Planning Department was working on a study of 
residential hotels in the West End and would be reporting with a 
definition of them. 

This meeting concluded with the following resolutions: 

A. That the Planning Department be requested to extend their 
study on residential hotels to include the downtown eastside 
area. 

B. That the Permits and Licenses Department report back with 
definitions of "lodging house" and "hotel" as outlined in the 
Lodging House By-law, Fire By-law, License By-law, and the Zoning 
and Development By-law. 

C. That the Permits and Licenses Department identify the type of 
license each lodging house and hotel in the downtown 
eastside area operates under and report back. 

D. That the Downtown Eastside Residents Association report back 
on how people in the downtown eastside hotels and lodging 


AUG 4 1970 ^' 

Regular Council, August 4, 1970 

BY-LAWS 

1. BY-LAW TO AMEND BY-LAW #3575 BEING 
THE ZONING AND DEVELOPMENT BY-LAW 
(S/W corner 64th Avenue and Granville ) 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Broome, 

THAT leave be given to introduce a By-law to amend By-law 
No. 3575, being the Zoning and Development By-law, and the By-law 
be read a first time. 

- CARRIED 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Broome, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Broome, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in 
the Chair. 

- CARRIED 

MOVED by Aid. Hardwick, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Broome, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Broome, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED 

(The By-law received three readings) 

2. POLLING DISTRICTS BY-LAW 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT leave be given to introduce a By-law to define and 
prescribe the Polling Districts in the City of Vancouver in which 
the Electors of the City shall Vote and to define and prescribe 
Polling Districts in School District Number 39 (Vancouver) in which 
School Electors shall Vote, and the By-law be read a first time. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in the 
Chair. 

- CARRIED 

MOVED by Aid. Adams, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 


Q ,j 
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At today's meeting the Chairman advised that the Provincial 
Government had recently amended the Landlord and Tenant Act partially 
in accordance with the above Council motion, however, the amendment 
only covered old age pensioners, veterans, and people on social wel- 
fare and this was inadequate. He further advised that there was some 
confusion resulting from 'varying definitions of the Fire, 
Lodging House, Zoning and Development, and License By-laws. The 
Committee today considered definitions of hotels, boarding houses, 
and lodging houses as defined in each of the four By-laws outlined 
above. The Committee also considered a list of all hotels and 
lodging houses in the downtown eastside area and how each of these 
was licensed. 

The DERA submitted a memorandum outlining the basis on which 
residents lived in lodging houses and hotels in this area (daily, 
weekly, monthly) . They also submitted a proposed amendment to the 
Landlord and Tenant Act which would provide the City with the required 
control over such lodging houses and hotels. 

RECOMMENDED , 

A. THAT resolutions A and C resulting from the informal meeting 
outlined above be approved. 

B. THAT Council advise the Attorney-General that the recent 
amendment to the Landlord and Tenant Act was inadequate to 
satisfy the Council motion of June 17, 1975 and request the 
Attorney-General to further amend the Landlord and Tenant 
Act as follows: 

HER MAJESTV, by and with the advice and consent of the legislative 
Assembly of the Province of British Columbia, enacts as follows: 

Enacts S.3a 1. The Landlord and Tenant Act being Dill 105 197/» Revised 
Statutes of British Columbia is amended by adding after S. 3, the 
following as S. 3a. 

S.3a (1) The Landlord and Tenant Act shall include within the scojje 

and meaning of the Act, save and except Sections 3 (2)a and 27 (2). 

(a) All Hotels, Motels, Rooming houses. Lodging houses, and 
Multiple dwellings and residential premises v/hcrc the occupants 
pay rent on a weekly, monthly, or yearly basis and where the 
residential premises is the occupant's principal place of residence. 

.(2) Notwithstanding anything to the contrary in this Act, all 
occupants of residential rooms 'in Hotels, Motels, Rooming houses, 
lodging houses. Multiple dwellings and residential premises where 
the rooms are the occupant's principal place of residence, are 
deemed to be tenants within the scope and moaning of this Act: 
, 'Save and except 

(a) Those whose rents are in excess of five hundred dollars 
per month and or 

(b) are in fact, bona fide transients or travellers. 

(3) The Rentalsman shall exclude from the scope and meaning of 
this Act, residential rooms in Hotels, Motels, Rooming houses. 
Lodging houses. Multiple dwellings and all residential premises 
•} where it is sho\^m conclusively that the residential rooms have been 
for the preceding twelve months and are now in fact, bona fide let 
-- exclusively to transients and travellers. 

Conraencement. ' 4. This Act shall be deemed to have come into force on the first . 

day of January, 197A, and is retroactive to the extent hccessafy^o 
give full force and effect to its provisions on, froa and after that 
date. 
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C. THAT the Medical Health Officer, Fire Chief, Director of Permits & 
Licenses, and Director of Legal Services prepare a joint 
report outlining where discrepancies occur in definitions 
in each of the related By-laws and submit recommendations 
to the July 24, 1975 meeting of this Committee. 


4 . Small Site Compact Housing Demonstration Projects in the City 
of Vancouver . 

The Committee considered a City Manager's Report from the 
Director of Planning dated June 20, 1975 advising that the City of 
Vancouver has been approached by the Greater Vancouver Regional 
District Compact Housing Programme to undertake a series of five 
innovative compact housing demonstration projects within the City 
during 1975. It is the opinion of the Director of Planning that this 
is a worthwhile programme and should be implemented by City staff 
in co-operation with the GVRD Programme. The report went on to out- 
line the GVRD Compact Housing Programme, demonstration projects pro- 
posed for the City, Vancouver City staff time commitment and con- 
cluded with the following recommendations: 

(a) Agreement in principle to participate in the GVRD 
Compact Housing Programme to sponsor five to six 
compact housing demonstration projects on small 
sites located in designated areas within the City 
during 1975, and, 

(b) That Council instruct the Director of Planning to 
coordinate the efforts of City Staff in cooperation 
with GVRD personnel in the implementation of these 
prototypical examples of good quality compact 
housing. 

RECOMMENDED, 

THAT the above recommendations outlined on the City Manager's 
Report dated June 20, 1975 be approved. 


5. 1976-80 Five Year Plan - Housing 

Council on June 17, 197 5 v;hen considering a Housing and 
Environment Committee recommenriat Ion to include $10 million for Housing 
in the 1976-80 Five Year Plan moved that the Housing and Environment 
Committee be requested to look into the details of this proposed 
housing allocation particularly the matter of breakdown of the amount 
of the subsidy involved. 

The Committee considered a memorandum from the Chairman dated 
June 23, 1975 outlining a breakdown in the $10 million housing request. 
It advised that the basic breakdown of this $10 million would be 
$7 million revolving housing funds and a $3 million potential subsidy 
fund. The reason for the subsidy fund is to make land economic for 
societies so that they can meet C.M.H.C. and Provincial guidelines. The 
Chairman advised that the $3 million is only a potential subsidy fund. 
The Federal Government will be shortly amending the National Housing 
Act to allow itself to acquire and write down for co-op and non- 
profit groups the cost of expensive inner-city land. Further, the 
Province, in the fall may be considering some new legislation and 
financial arrangements which could affect subsidies by the City. 

The Committee noted that a very effective public relations pro- 
gramme would be required providing complete information on who, why and 
how the subsidy would be related. 
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RECOMMENDED , 

A. THAT Council approve in principle the following breakdown of 
the $10 million for housing in the 1976-80 Five Year Plan: 

(i) Revolving housing fund - $7 million 

(ii) Potential subsidy fund - $3 million. 

B. THAT the Chairman submit to the next meeting of the Committee 
a detailed breakdown of the potential $3 million subsidy fund. 


6. Housing Sites - Proposal Call - Downtown East Side . 

The Committee considered the following Manager's Report from 
the Director of Housing dated June 19, 1975: 


The Housing Committee has been considering the development of ap- 
proximately 800 uni^ts of housing in the Downtown Eastside to replace 
the housing which was removed as a result of the construction of 
the new Court House and the enforcement of certain City by-laws. 

City Council has requested the Supervisor of Property and Insurance 
to report regarding the possibility of acquiring sites for the pur^ 
pose described above. 

The Supervisor of Property and Insurance will be negotiating for 
the purchase of three sites. Council authorization for this acqui- 
sition progi^am will be requested when a negotiated price is confirmed, 
and funds available. 

As time is of the essence, and in order to comply v/ith the directives 
and objectives of the Committee, that these housing units should 
be replaced as expediently as possible, I would recommend that the 
City institute a proposal call for the development of 200 - 300 units 
of housinq on two to three sites to be provided by the proponent. 
The proposal documents, including the general outline specifications, 
are to be provided by the City, and development proposals may be 
submitted on these tender documents. 


Rec cmmend a t ion : 

1. That the Diref-or of Housing be authorized to institute a call 
for development proposals foi- t-he construction and development 
of approximately 20C - 300 units of hostel housing on two to 
three sites in the area bounded, on the east, by W/S Heatley 
Avenue; west, by E/S Carrall Street; north, by S/S Alexander 
Street; and south, by N/S Hastings Street. 

Development proposal contracts will be submitted for City Council 
approval and will be subject to funding being available from 
the senior governments. 

During discussion, Ann McAfee, Housing Planner, suggested that 
when the City makes proposal calls, the developer should be fully 
aware that his proposal must be suitable for the area or neighbour- 
hood in which it is to be developed. 


RECOMMENDED , 

A. THAT the above recommendation of the City Manager be approved; 

B. THAT an example of the type of housing the City wants be given 
to each developer responding to the proposal call. 
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INFORMATION 

7. Housing Status Report . 

The Committee considered a report from the Housing Planner dated 
June 20, 1975 outlining the present status on Government assisted 
housing in the City of Vancouver. 

RESOLVED, 

THAT the above report be received. 


° • Progress Report on Enforcement of the Fire By-law . 

The Committee considered a City Manager's Report of the Fire 
Chief outlining progress on upgrading hotels under the Fire By-law. 
This report which is on file in the City Clerk's office stated in 
part: 

This report is a brief summary of changes in status in buildings within the "Core" 
area since the last submission to Hay 12, 1975. 

All information herein is up to and including June 19, 1975. The changes listed 
have been integrated with the last report, being a list of all buildings, addresses, 
status and disposition, placed on file with the City Clerk. A copy of this updated 
progress list of hotels is also placed on file with the City Clerk. 


Sprinkler Systems Installed: 17 

Sprinkler work started: 3 

Sec. 38 Requirements completed: 2 

Buildings Vacated: 2 

Sprinkler Contracts Signed: 9 


Total ( Positive Action): 33 
Prosecution Initiated: 5 


Total changes since last report: 38 


Of the original 353 hotels, 132 remain to be completed and work is progressing in 
the majority of this group. 


RESOLVED, 

THAT the above noted report bo received. 


9 . Progress Report on Enforcement of the Lodging House By-law . 

The Committee considered a City Manager's Report from the Medical 
Health Officer dated June 19, 19 75 outlining progress on enforcement 
of the Lodging House B y-law. 

This report which is on file in the City Clerk's office stated: 


"This report will give details on enforcement of the Lodging House By-law in 
the Core Area (that part of the City north of Broadway, and bounded on the 
east by Clark Drive and bounded on the west by Burrard Street, English Bay 
and Stanley Park) for the period Hay 16, to June 13, 1975 inclusive. During 
this period, Lodging House inspections and enforcement was maintained as a 
priority programme. 

As reported in previous reports, there was a substantial number of premises 
which had not applied for operators permits. As directed, the Public Health 
Inspectors have now checked all known premises and the number of lodging Houses 
in the Core Area has been further reduced to 751 premises. This is a reduction 
of 96 from prior reports, and may be attributed to the existing follow-up of 
Operators Permit applications which revealed that these premises had changed 
to single or duplex dwellings, or no longer exist due to demolition. 
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During this past period, expired Interim Permits have been re-issued and there 
is now, out of 751 in the Core Area, a total number of 54 premises which have 
not submitX-^d their applications. This gives a total of 697, (or 93%) permits . 
which have either been issued or are in the process of being issued. It will be 
noted that there has been a reduction in permits issued which has resulted in 
further follow-up of permit applications. At the present time, 7 court actions 
are pending, 2 court cases have been finalized. 

During the period May 16, to June 13, 1975 one further premises in the Downtown 
Eastside closed for a total of 6 rooms only. It was necessary to issue a 24 hour 
closure notice to the premises at 265 Union Street on June 17, 1975, as conditions 
had degenerated to such an extent that the health and safety of the occupants 
were endangered. Staff from Human Resources relocated the tenants. 

It is necessary to continually supervise the operations of the Core ARea Lodging 
Houses as conditions rapidly deteriorate if frequency of inspections are not 
maintained. 


It will be noted that there are still 15 Dremises which indicated 

that they ^^^ould close but are now the process of renovation to comply v/ith the 

By-law. This will restore 366 roon.„ to the accommodation total in the Core Area. 

New owners have taken over the Anchor Hotel and are renovating the living 
accommodation without vacating the building." 


liESOLVED, 

THAT the above report be received. 


10. La Petite Maison Co-Operative Housing Project . 

The Committee considered a letter from La petite Maison 
Cooperative Housing Association dated June 19, 1975 requesting 
that the City make available to it either by direct lease from the 
City or through sale to the Provincial Government and lease back to 
the Cooperative , the City-owned site at 4 6th and Arlington. 

The Chairman advised that the City had been holding this site 
until the Housing Director commenced his duties with the City and 
had the chance to look at other City-owned sites. Mr. Yusuf Adatia, 
President of La Petite Maison Cooperative Association advised that 

the members of this Cooperative were very willing and anxious to 
start a housing project on this site. 

Mr. M. Jeroff, Housing Dirpctor advised that two different 
groups had expressed interest in developing this site and informed 
the Committee that a joint report from him and the Director of 
Planning on the future of the site would be submitted to the July 
24, 1975 meeting of this Committee. 

RESOLVED , 

THAT the letter submitted by La Petite Maison Cooperative 
Association dated June 19, 1975 be received. 
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11. 


Report Reference - Eraser River Study . 


Mr. R. Mann, Consultant, with the use of maps, submitted a report 
reference on his study of the Eraser River. 

He advised that his final report on this study would be sub- 
mitted to his client (a coalition of the Provincial Government, 
GVRD, and various Municipalities) in approximately two weeks' time. 

The maps outlined all the different area uses along the Eraser 
River such as industrial, residential, rural, etc. Other maps out- 
lined present situation along the Eraser, community development, 
special places which exist now, existing recreational sites, access 
to the Eraser River and existing character areas. 

Mr. Mann expressed that a conflict existed with the logging 
industry and the airport. He went on to advise that a built-in 
management process was available through the GVRD and North Eraser 
Harbour Commission. 

In conclusion he informed that when this final report has been 
prepared it will be submitted to the City Manager's office so that 
its requests can be co-ordinated by city staff. 


RESOLVED , 


THAT the report reference on the Eraser River study submitted 
by Mr. R. Mann, Consultant, be received with thanks. 


The meeting adjourned at 3.20 p.m. 


FOR COUNCIL &CT10M SEE PAGi 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING fc DEVELOPMENT 

JUNE 26, 1975 



A meeting of the Standing Committee of Council on Planning and 
Development was held on Thursday, June 26th, 1975 in the No, 1 
Committee Room, Third Floor, City Hall, at approximately 3:40 P.M 


PRESENT: Alderman Bowers, Chairman 
Alderman Bird 
Alderman Cowie 
Alderman Harcourt 
Alderman Kennedy 


COMMITTEE CLERK 


M. L. Cross 


RECOMMENDATION 

1 . Fairview Area Planning - Budget for Information Programme 

The Committee considered a report of the City Manager dated 
June 12th, 1975 wherein the Director of Planning submitted the 
following budget for the Information Programme to enable the 
Fairview Planning Committee to effectively and efficiently carry 
out the community-wide Fairview Planning programme as intended 
in their Terms of Reference; 


Newsletter 

(1,000 copies/month for 5 months) 
printing $120 x 5 = 600 
distribution $50 x 5 = 250 


$850 


Reports and Handouts for Meetings oqn 
($50 for 5 months) 


3. Notification for Public Meetings 
(posters, ads, notices, etc.) 

4. Graphics Supp I las 

5. Graphics Displays 


300 

600 
300 

6. Fairview Policy Plan Documents n nnn 

(500 copies % $3 each = $1,500 
drafts - $500) 


7. Zoning plan $675 
printing $175 

public mtg publicity 150 
public mtg - media ads 350 

8. Plan Plebiscite 250 
brochure (750 @ 3C each) 

business reply (1/3 % lOtf each) 

printing 

TOTAL $5,225 


Continued on Page 2. 
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RECOMMENDED 

THAT funds in the amount of $5,225.00 be made 
available by transfer from Planning Department 
Salaries (Appropriation 7305/1) for the Informa- 
tion budget of the.Fairview Planning Programme. 


2 . Retaining Walls and Overhanging Decks - Pt . Grey Road 

Council, on May 27th, 1975 heard a delegation with respect 
to the construction of a grade level wood deck which would 
extend from the rear of the building at 3623 Cameron Avenue 
out over the existing seawall . 

Council 

RESOLVED 

THAT the matter of retaining walls and overhanging 
decks in this area be referred to the Standing Com- 
mittee on Planning and Development for report, and 
Development Permit No. 69584 in respect of 3623 
Cameron Avenue be not granted at this time. 

Mr, C. S. Fleming, Director of Legal Services, and Mr. 
H. W. Gray. Zoning Planner, were present for the discussion. 

The Chairman advised that two things should be considered: 

a) What rights does a person have with 

respect to building on his own property; 

b) What kind of a general policy could the City 

have with respect to projection over a bank 
or seawall. 

Mr. Gray advised that no structure can be built within 
35 feet from the rear property line, but in the Pt . Grey Road area, 
it is difficult to determine the rear property line. If any- 
one was to alter the configuration of the land substantially, 
this would require the approval of the Director of Planning. 

Members of the Committee felt that if the decks were 
designed in a sensitive way, they should be allowed, but 
unfortunately most of them are too dominant. If too many 
overhanging decks are constructed, people would not be able 
to use the beach. 

Discussion centred on the possibility of guidelines 
being prepared for the whole Pt . Grey Road shoreline to 
illustrate graphically what could be allowed. 

Mr. Fleming advised that once a plan for the area is 
prepared, it may be possible to establish a Building Line. 


Continued on Page 3, 
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The Committee 
RECOMMENDED 

THAT the Local Area Planning Team investigate 
preparing illustrative guidelines for develop- 
ments along the Pt . Grey Road waterfront with 

the Park Board participating in this study; for 
report back. 

FURTHER, THAT Development Permit Application 
No. 69584 be not issued. 


3 . Residential Hotel Policies in the West End 

The Committee considered a report of the City Manager 
dated June 19th, 1975 wherein the Director of Planning 
submits the following Residential Hotel Policies: 


CCTiversion 

1) That conversions of apartment buildings to residential hotels be 
generally not permitted. 

\ 

New Development 

1) That new residential hotels be permitted only within the area shoivn on 
the attached map 

2) That local residents v^io may be affected be asked to comment before 
approvals are given 

3) That residential hotels and their facilities not be inconpatible with 
the local residential environment 

4) That to qualify as a new residential hotel, a building must: 

a) consist of dwelling units only, 

b) conform to apartment building parking requirements, 

c) conform to residential sign standards of the existing Sign By-law 
wJien in the residential areas, 

d) not contain liquor licensed premises, or convention facilities. 
Existing Premises 

1) That the Director of Planning be authorized to approve developnent permit 
applications and the Director of Permits and Licences be authorized to 
permit licences for the following existing premises as residential hotels: 

Ocean Side 1847 Pendrell 

St. James Place ~ 1095 Bute 

Beach Lodge 1080 Gilford 

Surf 1861 Beach 

Gilford Court 1901 Pendrell 

Centennial Lodge 1111, 1123 § 1131 Bumaby 

Shato Inn 1825 Comox 


Continued on Page 4. 
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With respect to 4(d) above, the Committee felt that 
"liquor licensed premises" should be amended to read "beer 
parlours" . 

RECOMMENDED 

THAT the Residential Hotel Policies for the 
West End be approved with the following amend- 
ment : 

4) (d) not contain beer parlours, or 
convention facilities. 


(Alderman Harcourt wished to be recorded as opposed.) 


4 . Downtown Open Space and Recreational Uses Policy 

The Committee considered a report of the City Manager 
dated June 18th, 1975 wherein the Director of Planning advised 
that the following Open Space and Recreational Policies of 
the Official Development Plan for Downtown have been discussed 
with the Park Board as requested by the Coimittee on May 13th 
1975: 

"THAT Policies 1 to 4 on Open Spaces and Recreational Uses 
be adopted after amendment to read as follows, and be 
referred for discussion with the Park Board: 

1) Implement an Open Space concept for Downtown through 
combined public private actions. 

2) Encourage developers to provide usable open space where 
pedestrian amenities whould be high. 

3) Encourage developers to utilize low roof areas for 
useable open space purposes. 

4) Encourage inclusion of Recreational Uses in developments 
without density constraints where they are of small scale, 
do not add to traffic problems or harm the form of 
development." 

On June 9th, 1975 the Park Board 


"RESOLVED: That the Board- approve recommendations 1 - 6 
in the Downtown Open Space Policies report and 
forward comments a) to h) as noted in the 
Board's Director of Planning report dated 
June 6th, as follows: 

Recommendations , 

1. Approve Map 1 as an indication of policy regarding the 
future development of open space in the Downtown. 

2. Encourage develDpers to provide usable open space where 
pedestrian amenities should be high. 

3. Encourage developers to utilize low roof areas for 
usable open space purposes. 


Continued on Page 5. 
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BY-LAWS (cont'd ) 

Polling Districts By-law (cont'd ) 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED 

(The By-law received three readings) 


MOTIONS 


1. Security Deposits: Landlord and 
Tenant Arrangement 


At the Council meeting on July 28th the following Notice of 
Motion was submitted by Alderman Rankin, seconded this day by 
Alderman Phillips: 

MOVED by Aid. Rankin, 
SECONDED by Aid. Phillips, 

THAT WHEREAS the Provincial Government has introduced a new 
Landlord and Tenant Act; and 

WHEREAS that Act has eliminated security deposits; 

THEREFORE BE IT RESOLVED THAT the Vancouver Rental Accommo- 
dation Grievance Board By-law No. 4448 be amended in order to 
conform to the Landlord and Tenant Act by the repeal of Regulation 
No. 1 (which would have the effect of eliminating the security 
deposits of $50 for furnished suites and $25 for non-furnished 
suites) and the Corporation Counsel be asked to prepare and submit 
the amending By-law to Council. 

(ref erred) 

MOVED by Aid. Phillips, 
SECONDED by Aid. Calder, 

THAT the foregoing motion be referred to the Standing 
Committee on General Purposes for discussion with the Vancouver 
Rental Accommodation Grievance Board. 

- CARRIED 


2. Certain Procedures: Vancouver Rental 
Accommodation Grievance Board 


At the meeting on July 28th, the following Notice of Motion 
was submitted by Alderman Rankin, seconded this day by Alderman 
Phillips: 

MOVED by Aid. Rankin, 
SECONDED by Aid. Phillips, 

THAT WHEREAS Council By-law No. 4448 incorporates the 
Vancouver Rental Accommodation Grievance Board to deal with 
grievances concerning tenants and landlords; and 

WHEREAS this Board has now been functioning for a considerable 
period of time; and 
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4. Encouraqe inclusion of Recreational Uses in develop- 
ments without density constraints where they are up 
to 10,000 sq. ft. in size, do not add to traffic 
problems or harm the form of development. 

5. Establish a Downtown Open Space Fund with all monies 
from the sale of City owned land in the Downtown 
being placed in thig fund. 

6. Establish a tree planting plan for Downtown Streets." 

The City Manager advised that Map 1 referred to is undei" 
review and will be available at a later date. 

The Committee discussed roof gardens and some members 
felt there should be an incentive to the developers to make 
sure they develop low roof areas for public open space. 

With respect to establishing a fund for monies from the 
sale of City-owned land in the Downtown, the Chairman suggested 
that the Property Endowment Fund Board be requested to 
consider placing some of the monies in the Open Space Fund. 

RJ^COMMENDED 


A. THAT the following Open Space Policies be 
approved for inclusion in the Official 
Development Plan for Downtown: 

i) Implement an Open Space concept. for 
Downtown through combined public/ 
private action. 

ii) Encourage developers to provide usable 
open space where pedestrian amenities 
should be high. 

iii) Encourage developers to utilize low roof 
areas for usable open space purposes. 

iv) Encourage inclusion of Recreational Uses 
in developments without density con- 
straints where they are up to 10,000 sq. 
ft. in size, do not add to traffic 
problems or harm the form of development. 

v) Establish a Downtown Opi^n Space Fund 
with the Property Endowment Fund Board 
allocating some monies from the sale of 
City-owned land in the Downtown to this 
fund . 


vi) Establish a tree- planting plan for Down- 
town streets in consultation with the 
City Engineer and the Board of Parks and 
Recreation . 


B. THAT the Society of Landscape Architects be 
requested to advise this Committee on means 
of drawing up guidelines for the provision 
of better roof gardens. 


The meeting adjourned at #:35 P.M. 

+ + + + + + FOR COUNCIL ACTION SEE PkQl{S).M^ 
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REPORT TO COUNCIL 



STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


June 26, 19 75. 


A meeting of the Standing Committee of Council on Community 
Services was held on Thursday, Jun§ 26, 1975, at 3:30 p.m. 
in the No. 2 Committee Room, Third Floor, City Hall. 


RECOMMENDATION 


1. Construction, Management and Operation of Ray-Cam 
Community Centre 

The Committee had before it for consideration a Manager's 
report (circulated) on the above topic in which the Director 
of Social Planning gave a comprehensive review on progress to date 
toward construction of this new community centre. 

A representative of the Social Planning Department verbally 
reviewed the report and drew the Committee's attention to one 
of three recommendations of the Social Services Committee which 
were passed by Council on June 25, 1974. 

This recommendation read as follows : 

"A. THAT the City reaffirm its commitment to the 
basement activity room, showers, and sauna, 
at the new estimated cost" of ■ $122 , 850 . " 

The Social Planning Department representative indicated 
there is some doubt as to whether this recommendation actually 
commits the City to pay $122,850.00 as its share of the project, 
because the City's original commitment was for a share of 
$60,000.00. 

The estimated total cost of the building- including professional 
fees, loss of furniture and equipment and" interim financing is 
$419,800.00. 

The Comptroller of Budgets advised the "Committee that the 
Director of Finance agrees'to'this-expenditure but his Department 
requires Council's authority to' expend the funds from the Public 
Housing Fund. 

Following discussion, it was 

RECOMMENDED 

THAT Council authorize the "expenditure ■ of up to 
$122,850.00 from the Public Housing Fund as its 
share of the Ray-Cam Community- Centre" Project . 


PRESENT: 


Alderman Rankin, Chairman 
Alderman Boyce 


Alderman Marzari 
Alderman Sweeney 
Alderman Volrich 


COMMITTEE 
CLERK: 


H. Dickson 


Cont'd. . . 
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2 . Department of Labour^ Human Rights Branch 

Appearing before the Committee this date was Ms. Shelagh 
Day, Human Rights Officer with the Provincial Department of 
Labour, who claimed two women were refused employment with the 
City of Vancouver because of their sex contrary to the Human 
Rights Code. 

Ms. Day explained one of the women applied to the Parks 
Board for one of two Labourer I positions funded by L.I. P. 
for the building of swans' nests. She was not hired and was 
told it was because there were no washroom" facilities for 
female employees at the job location. However, this case has 
now been settled, Ms. Day advised. 

In the second case a woman, Lynne MacKenzie, was one of 
16 applicants for three positions as swampers on City garbage 
trucks. (Labourer II classification) 

Three men were hired and the woman was told there were 
no washroom or shower facilities at the City's Manitoba Works 
Yard, where garbage swampers wash up following their shifts. 

Ms. Day pointed out that a 130 lb. woman is currently 
doing well as a garbage swamper for the City of New Westminster. 
She stated the fact that there -were no washroom- and shower 
facilities for women at the Manitoba Works Yard is a hindrance 
to the hiring of women. 

A representative of the City Engineering Department replied 
that in this particular case the job was a Labourer II classfica- 
tion which required prior Labourer I experience which the woman 
applicant Ms. MacKenzie did not have. 

Ms. Day claimed that Ms. MacKenzie applied for the 
job in October and as a result of being refused employment 
because of alleged sex discrimination, had no income until she 
obtained employment as a bus driver in December. Ms. Day claims 
the City may be responsible " for- this loss in wages because of 
the alleged sex discrimination. 

Ms. Day in her capacity as:a Human Rights Officer for the 
Department of Labour, is operating in this case under the 
following provisions of Section 15 of the Human Rights Code; 

"15. (1) Where the director 

(a) receives a complaint" alleging that aperson, 
whether or not he"is the complainant, has 
been . discriminated- against" contrary to this 
Act; or 

(b) receives a -ccmpiaint-aileging that a persrm has 
contravened this- Act; or 

(c) alleges, whether" or not"a-complaint is received, 
that a person has -contravened" this Act or that 

a person has-been" discriminated* against contrary 
to this Act? or 

(d) receives from" the- commission- an " allegation that 
a person has contravened- thrs Act or that a 
person has been^ discriminated" against contrary 
to this Act, 

the director shall forthwith inquire" into, investigate, and 
endeavour to effect" a- settleMnt of the alleged discrimination 
or contravention . " 


Cont ' d. 
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If the Human Rights Officer is unable to effect a settlement 
the matter is then placed before a board of inquiry which under 
Section 17(b) of the Human Rights Code may> among other things; 

"17. (1) Where a board of inquiry is of the opinion 
that an allegation is not' justified, the 
board may dismiss the allegation. 

(2) Where a board" of inquiry is of the opinion 
that an allegation is justified, the board 
of inquiry shall order any person who 
contravened this Act to cease such contravention, 
and to refrain from committing the same of 
similar contravention', and may 

(a) order a person who contravened the Act to 
make available to the person discriminated 
against such" rights , opportunities , or 
privileges- as, in the' opinion of the board, 
he was denied contrary to this Act; 

(b) order the person who contravened the Act to 
compensate the" person- discriminated against 
for all, or such part' as the board may 
determine, of any wages or- salary " lost , or 
expenses incurred, by reason of the 
contravention- of this Act." 

During discussion it was noted by a representative of the 
City Engineering Department, that the lack of ' washroom' faxrilities 
for women may be able to be overcome and that his department does 
hire women, in particular for work on the False Creek Seawall and 
the Granville Mall. The department- Is aware of the provisions 
of the Human Rights Code but' in hiring looks for the best -qualified 
person male or female. 

Following discussion, it was 

RECOMMENDED 

(a) THAT the Human Rights Branch- of the Department of 'Labour 
• be referred to the Director of Legal Services to affect 
a settlement in the case of Ms. Lynne MacKenzie; 

(bj THAT since the Human Rights Code is a law of the 
Province of British Columbia, the City abide by 
its provisions in its hiring and promotion policies; 

(c) THAT the Director of Personnel conduct a general 
review of the hiring and^promotionai-policies of 
the City of Vancouver to ensure they are in keeping 
with the provisions of the Human Rights Code and 
report back to the Community Services- Committee . 

NOTE: DELEGATION REQUEST ON THIS MATTER, Ms. S. Day, Human 
Rights Branch of the Department of Labour. 

RECOMMENDATION 


3. Juvenile Detention Home Report from the Medical Health 
Officer 


The Committee at its meeting of June 19 > 1975, was in 
receipt of a letter dated- June, 1975 (circulated) from 
Valerie Meredith of the= Family Court Committee which was 

Cont'd.. . 
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critical of the condition of the Juvenile Detention Home at 
2625 Yale Street. At its June 19, 1975 meeting the Committee 
RESOLVED: 

"THAT the Medical Health Officer inspect the Juvenile 
Detention Home at 2625 Yale Street and report back to 
the Community Services Committee. 

and it was, RECOMMENDED 

THAT a copy of the letter from the Family Court 
Committee complaining of the condition of the Juvenile 
Detention Home at 2625 Yale Street be forwarded to the 
Minister of Public Works and the Attorney-General 
requesting that they give it serious consideration and 
reply as soon as possible to the Community Services 
Committee. " 

The Medical Health Officer appeared before the Committee 
this, date and distributed the following report: 

The Medical Health Officer was instructed by the Standing Comnittee of Council 
on Comawnity Services at its meeting of June 19, 1975 to Inspect the Juvenile 
Detention Home in regard to the sanitation, acconnodation and to report his 
findings to the committee. 

On Tuesday, June 24 in the afternoon. Dr. G. H. Bonham, M.H.O. and Mr. D. A. 
Morgan, Director of Environmental Health, inspected the premises at 2625 Yale 
and the following comments are a result of conditions found at the time of 
inspection: 

Total Available Occupancy: Male juveniles - 33 

Female juveniles - 13 

At time of Inspection: Male juveniles - 22 

Female juveniles - 8 

1 . Accommodations (Rooms and Cells ) 

The size of all rooms were adequate. Bedding was clean and mattresses were 

of good quality. (The exception was one male occupant who did not have 

a mattress and the staff stated he had burnt it during the previous night). 

Washrooms and equipment were adequate and in good repair and clean. 

There was visible damage to tl.e walls and some windows were broken in the 
individual rooms, but this is to be expected in this type of operation. 

Ventilation was satisfactory in all areas except in the 5 security cells 
in the West Section where there were no provisions for direct ventilation 
due to security measures. In this area there were noticeable odours. 

These rooms were not bright and damage to surfaces more noticeable. 

2. Recreational Facilities 

Appeared minimal and could be enlarged. 

3. Food Preparation Area 

This is an older kitchen and could be upgraded, but appears to be well 
maintained. There were no complaints about the food or food service. 

4. Staff 

In discussions with Staff it became apparent that there is some anxiety for 
personal safety and degree of supervision when alone on shift. We would 
recoimiend additional staff be employed so as to enable adequate supervision 
and this would also allow much superior recreation possibilities. 

5. Maintenance 

Maintenance through building is done by inmates, and at the time of the 
inspection appeared satisfactory. 

6. Infestations 

Ito infestations were noted, and sUff did not report Incidents. 

- .■. ,. , 
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Clause No. 3 Continued : 
RECOHWEHDATIONS 

1. Adequate ventilation b« provided immdlat^ly to t*»« S security celU in the 
West Section. 

2. Staff be increased to permit th* aiflimm of two Mpcrvfsars tn both tht Male 
and female sections on duty at «T1 ttaes. 


The Medical Health Officer spoke to his report, adding that 
an adequate outdoor recreational area is not used at all because 
of a shortage of supervisory staff. 

The Chairman advised that he too had inspected the premises 
and described them as a "disgrace". 

Following discussion, it was 

RECOMMENDED 

(a) THAT the City request the Provincial Public Works 
Department and/or the Attorney-General's Department 
to provide adequate ventilation to the five 
security cells in the West Section of the Juvenile 
Detention Home, and that' if the Province does not 
carry out this work, the City provide the necessary 
ventilation; 

(b) THAT the City request the Attorney-General's 
Department to increase 'the staff ■ af the Juvenile 
Detention Home at 2625 Yale Street to permit the 
minimum of two supervisors in both the male and 
female sections to be on duty at all times; 

(c) THAT the City request that the Attorney-General 
give urgent " consideration to a new juvenile 
detention facility. 

INFORMATION 
4 . Enforcement of Government Liquor Act 

"Vancouver City Council on May 27, 1975, when considering 
a report from the Community Services • Committee" meeting of May 15, 
1975, passed the following reconanendations : 

(a) THAT Council request" the Liquor Administration 
Branch "to consider a "complete ban* on minors in 
cabarets^ such measure to be" considered as a 
change in the Liquor' Act; 

(b) THAT Council instruct the "Liquor Administration 
Branch and the Police"Department to implement 

a program of xeguiar " inspection - and enforcement 
of regulations 'in beer parlours -and cabarets and 
that consideration be given to: 

(i) Liquor Administration* Branch"' Inspectors 
being available on a night-time basis . " 

The Committee had before "it for consideration a letter 
dated June 19, 1975, (circulated) from-Mr. V.C. Woodland, General 
Manager of the Liquor Administration Branch in which he advised 
he agrees with the Commi tee's recommendation (a), above, and that 
this matter is before the "Attorney-General* S" Department for 
consideration when dealing with the new Liquor Act regulations. 


Cont ' d. . . 
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Mr. Woodland's letter also advised of the Liquor Administration 
Branch's cooperation with the City Police Department in enforcing 
the Government Liquor Act. His letter stated Liquor Administration 
Branch Inspectors do make evening inspections on occasion. 

Following discussion ^ it was 


THAT the letter- from -Mr . V.C. Woodland, General Manager, 
of the Liquor Administration Branch be'received. 


5 . Inventory of Youth Services 

The Committee had before it for consideration a brief memo 
from Mr. Doug Purdy, Senior Social Planner, describing progress 
to date towards compilation of a youth services compendium which 
has been requested by the "Community* Services "Committee. Mr. Purdy 
stated he anticipated all organizations ■ catering to youth in the 
City would file their reports with the Social Planning Department 
by June 25, 1975. He advised the final directory of • youth services 
should be compiled in approximately 4 -weeks. 


The meeting adjourned' at' approximately 4 : 45" p.m. 


RESOLVED 


FOR COUNCIL ACTION SEE PAGE(S}i! 
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CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 

A Regular Meeting of the council of the City of Vancouver was 
held on Tuesday, July 22, 1975, in the Council Chamber, commencing 
at 9.30 a.m. 

PRESENT: Mayor Phillips 

Aldermen Bird, Bowers, Boyce, Cowie, 
Harcourt, Kennedy, Marzari, 
Rankin, Sweeney and Volrich. 

CLERK TO THE COUNCIL: D.H. Little. 


PRAYER 

The proceedings in the Council Chamber were opened with prayer. 


'IN CAMERA' MEETING . 

The Council was advised that there were no matters to be 
considered 'In Camera' this day. 


ADOPTION OF MINUTES . 

MOVED by Aid. Bird 
SECONDED by Aid. Sweeney 

THAT the Minutes of the Regular Council Meeting of July 8, 
1975, including the Minutes of the 'In Camera' Meeting of July 8, 
1975, be adopted. 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid . Sweeney 
SECONDED by Aid. Bird 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 

STANDING COMMITTEE REPORT 

I. Report of Standing Committee on 
Finance and Administration. 
(July 17, 1975) 

1976-1980 Five Year Plan 
(Clause 1) 

The Council agreed to hear the Chairman of the Park Board with 
respect to the 1976 - 1980 Five Year Plan. 

Commissioner Brown addressed the Council and spoke with regard 
to those items in the Five Year Plan involving the Park Board. The 
Commissioner expressed the concern of the Park Board, emphasizing 
that the items had been reduced to a bare minimum. Comments were 
also made concerning the improvements to the Kitsilano Pool, which 
have been deleted, and in this regard the Medical Health Officer 
commented on the health aspects of the Pool, and other pool and 
beach areas . 


Cent ' d . 
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1976 - 1980 Five Year Plan 
(Clause 1) Cont'd. 

In considering the Standing Committee's report dated July 17, 
1975, various officials answered questions put by Members of Council. 

MOVED by Aid . Volrich 

THAT recommendations (A) to (F) of the Committee, contained in 
this report, be approved. 

- (amended) 

Single Ballot 

MOVED by Aid. Rankin (in amendment) 

THAT recommendation (D) of the Committee be deleted and, 
therefore, one ballot be submitted to the electorate, containing 
one Question on the Five Year Plan. 

- CARRIED 

(Aid. Bowers, Sweeney, Volrich and the Mayor opposed) 
Kitsilano Pool 

MOVED by Aid. Bird (in amendment) 

THAT renovations necessary to bring the Kitsilano Pool up to 
the required health standards be included in the Five Year Plan 
at a cost of $650,000, on the understanding that an application 
for one-third of a million dollars will be applied for from the 
Provincial Government's Community Recreation Facilities Fund for 
the Kitsilano Pool renovations. 

- (carried) 

MOVED by Aid. Volrich (in amendment to the amendment) 

THAT the figure of $650,000 in Alderman Bird's amendment be 
struck and the figure of $500,000 be inserted in lieu thereof. 

- (not put) 

The amendment by Alderman Bird was put and CARRIED. 


Left-turn Bays - False Creek 

MOVED by Aid. Volrich (in amendment) 

THAT $400,000 allocated for Left-turn Bays re the False Creek 
Development - 6th Avenue at Oak Street and at Heather Street, 
be deleted from the Plan. 

- CARRIED UNANIMOUSLY 


Underground Wiring 

MOVED by Aid. Volrich (in amendment) 

THAT an allocation of $1.7 million for underground wiring, 
be included in the Plan. 

- LOST 

(Aid. Bird, Boyce , Harcourt, Marzari, Rankin and the Mayor 
opposed . ) 

Cent ' d . . 
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1976 - 1980 Five Year Plan 
(Clause 1) Cont'd) 

Underground Wiring (Cont'd) 

MOVED by Aid. Cowie (in amendment) 

THAT an allocation of $1,000,000 for underground wiring, 
be included in the Plan. 

- LOST 

(Aid. Bird, Bowers, Boyce , Har court, Marzari and Rankin opposed) 


MOVED by Aid. Bird (in amendment) 

THAT an allocation of $850,000 for underground wiring, 
be included in the Plan. 

- CARRIED 

(Aid. Bowers, Boyce, Marzari and Rankin opposed) 


Neighbourhood Improvement Program . 

MOVED by Aid. Marzari (in amendment) 

THAT a total of $2,000,000 be allocated in the Plan with respect 
to the Neighbourhood Improvement Program. 

- CARRIED 

(Aid. Kennedy, Sweeney and Volrich opposed) 


The main motion by Alderman Volrich, as amended, and reading 
as follows, was put and - CARRIED UNANIMOUSLY 

"THAT City Council approve including $2,000,000 in the 
Five Year Plan for the Neighbourhood Improvement Program. 

THAT City Council approve the total amount of $58,850,000 
in the 1976-80 Five Year Plan to be put to the voters on 
October 8, 1975, details to be as amended by the Finance 
and Administration Committee, and the following amendments 
made by Council this day: 

Left-hand turns - 

False Creek. Delete $400,000. 

Underground Wiring. Delete $850,000. 

Kitsilano Pool 

Renovations. Add $650,000. 

AND FURTHER THAT one ballot be submitted to the electorate 
containing^ one Question on the Five Year Plan. 

THAT City Council include an amount of $500,000 in the 
Five Year Plan for the Public Safety Building on the 
assumption that the proceeds of the Provincial Court 
Building are applied to the renovation. 

THAT the report dated July 10, 1975, from the Permits and 
Licenses Department re Police Facilities be received. 

THAT the memorandum from the Mayor dated July 17, 1975, 
be received and no action taken." 

Council recessed at 11. a.m. and reconvened at 
11.15 a.m. with the same members present. 
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MOTIONS (cont'd) 


Certain Procedures: Vancouver Rental 
Accommodation Grievance Board (cont'd ) 

WHEREAS the Council has retained the powers to give certain 
directions to the Rental Accommodation Grievance Board; 

THEREFORE BE IT RESOLVED that the Vancouver Rental Accommo- 
dation Grievance Board 

(a) hold night session for the benefit of parties 
appearing before it 

(b) publish in advance the time, place, names and 
addresses of cases to be heard by the Board 

(c) give written reasons for dispensation of the cases 


His Worship the Mayor ruled this motion out of order in view 
of the Council's action earlier this day in resolving that no 
changes would be made in the present operation of the Vancouver 
Rental Accommodation Grievance Board for the balance of this year. 

3, Roof Sign Applications: 
Neon Products Ltd, 


At the Council meeting on July 28th, the following Notice 
of Motion was submitted by Alderman Phillips, seconded this day 
by Alderman Adams: 

MOVED by Aid. Phillips, 
SECONDED by Aid. Adams, 

THAT the motions of Council of July 9th and July 14th 
deferring development permits on the following three sign appli- 
cations made by Neon Products Ltd. prior to the introduction of 
a proposed sign control by-law, be rescinded and the development 
permits be authorized. 


(ruled OUT OF ORDER) 


8593 Granville Street 
1541 West Broadway 


The motion was put and. 


- LOST 


ENQUIRIES AND OTHER MATTERS 


Alderman Wilson - 
Access and Egress: 
Museum Area 


requested the City Engineer be asked 
to provide Council with a report on 
the feasibility of providing an access 
and egress road to the Museum area 
from the east side of the railway 
tracks , 


His Worship the Mayor so directed. 


Regular Council, July 22, 1975. 

CITY MANAGER'S REPORT 

Park Board - Kitsilano and Sunset Ice Rinks . 

Council considered the matter of Kitsilano and Sunset Ice Rinks 
which is contained in the Manager's Report of July 18, 1975, Finance 
Matters, Clause 8. 

The Chairman of the Park Board spoke briefly to the matter and 
urged Council to approve the Park Board request as set out in the 
report . 

MOVED by Aid. Harcourt 

THAT the City enter into a contract on behalf of the Park Board 
with A.R. Grimwood Ltd., for a management contract for Ice rinks 
at Kitsilano and Sunset for an upset price not to exceed $2,930,000 
on the understanding given by the Architect and the Contractor that 
they will be able to reduce the total cost by at least $90,000 on 
the two rinks by negotiating on construction. 

- CARRIED UNANIMOUSLY 


UNFINISHED BUSINESS 

Council agreed to defer the following items of Unfinished 
Business, pending the hearing of delegations later this day: 

Civic Grant Appeal . 

Rezoning - 3296 S/E Marine Drive. 

Lack of Parks and Playing Fields in Fairview Slopes . 
Hiring and Promotional Procedures in the City of 
Vancouver . 

Elderly Citizens Housing Project Tax Relief - 
10th Avenue and Yukon Street. 


Demolition Applications. 

1179 West 7th Avenue . 
1085-99 Robson Street (784 Thurlow) 

City Council on July 8, 1975, after considering the City Manager's 
report on the above demolition applications, instructed that the 
Demolition Permit re 1179 West 7th Avenue be withheld to this meeting, 
pending a report from the Heritage Advisory Committee on the building. 
The Council noted a report from that Committee, dated July 18, 1975. 

Council, on July 8, 1975, also withheld the Demolition Permit 
for 1085-99 Robson Street (784 Thurlow) pending a report back to 
this meeting from the Director of Planning on the designation of 
the building and the possible methods of compensation for the property 
owners. The Manager's report of July 15,1975, containing the Director 
of Planning ' s recommendations in this regard was noted. 


5^6 
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UNFINISHED BUSINESS (Cont'd) 

Mr. Russell Baker, representing the developer, and the developer 
of the proposed development at 1179 West 7th Avenue, addressed the 
Council and gave a history of the matter. 

MOVED by Aid. Bowers 

THAT the Demolition Permit re 1179 West 7th Avenue be granted 
on the basis of a satisfactory development scheme being submitted. 

- CARRIED 

(Aid. Rankin opposed) 

MOVED by Aid. Rankin 

THAT the matter of a Development Permit re 1085-99 Robson Street 
(784 Thurlow) be deferred, pending the hearing of a delegation from 
the Montreal Trust Company. 

- CARRIED UNANIMOUSLY 


COMMUNICATIONS OR PETITIONS 

Delegation Request - 

Mr. Richard Fury, Various Matters . 

The Council noted a letter from Mr. Richard Fury, requesting 
to appear before Council regarding: 

The pay raise of senior Civil Servants. 

The "housing problem" and its possible solutions. 

General Meetings of the City Council. 

MOVED by Aid. Har court 

THAT the delegation request of Mr. Richard Fury be granted, 
and arrangements left with the City Clerk. 

- CARRIED 

(Aid. Bowers and Boyce opposed) 


Economic Benefits of Preserving 
Old Buildings. 

Council noted a letter submitted by the City Clerk on behalf 
Of the Vancouver Heritage Advisory Committee in which it was 
requested that Council approve an allocation of $600 to send two 
members of the Heritage Advisory Committee, and one member of the 
Planning Department to the "Economic Benefits of Preserving Old 
Buildings" Conference in Seattle, Thursday July 31 to Saturday, 
August 2, 1975. 

MOVED by Aid. Volrich 

THAT the request of the Vancouver Heritage Advisory Committee 
be approved . 

- CARRIED UNANIMOUSLY 


Regular Council, July 22, 1975 

COMMUNICATIONS OR PETITIONS (Cont'd) 

Request to use Loudspeaker 
at Annual Parade - Glad 
Tidings Temple. 

Under date of July 8,1975, the Glad Tidings Temple submitted 
a letter requesting permission to use a loudspeaker in its Annual 
Parade being held on August 9, 1975. The Chief Constable had 
already granted permission to hold the Parade. 

MOVED by Aid. Bird 

THAT the Glad Tidings Temple be permitted to use a loudspeaker 
in its parade as requested. 

- CARRIED UNANIMOUSLY 
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Establishment of Committee 
re Grants . 


The Arts Club Theatre, in a letter dated July 8, 1975, proposed 
a new system of establishing civic grants and offered its assistance 
in this regard in setting up a Committee. 

The Mayor advised that he has already discussed the matter of 
a Cultural Committee with the Community Arts Council and suggested 
that this matter be deferred at this time. 

MOVED by Aid . Harcourt 

THAT the letter from the Arts Club Theatre be received and 
considered further when the Mayor and the Community Arts Council 
report to Council on proposals re Cultural grants. 

- CARRIED UNANIMOUSLY 


Civic Funding - Appeal 

MOVED by Aid. Rankin 

THAT the Cross-Reach Single Parents ' request to appear as a 
delegation appealing Council's decision re its civic grant request, 
be granted, and arrangments left with the City Clerk. 

- CARRIED UNANIMOUSLY 


The Beefeater Band 
Grant Request. 

Council noted a letter dated July 7, 1975, from Mr. Gordon Olson 
Director of the Beefeater Band, requesting a grant of $2,000, to 
assist the Band which has been invited to perform at the Edinburgh 
Military Tattoo this year. 

MOVED by Aid. Bird 

THAT a grant of $1,000 be approved to the Beefeater Band with 
respect to its attendance at the Edinburgh Military Tattoo. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY. 


Regular Council, July 22, 1975 


COMMUNICATIONS OR PETITIONS (Cont ' d ) 

Pedestrian activated light at 
Oak Street and 59th Avenue. 

The Council noted a letter from the Marpole-Oakr idge Area Council 
requesting to appear as a delegation later this day concerning its 
petition regarding an activated light being installed at the inter- 
section of Oak Street and 59th Avenue. The matter is contained 
in the Official Traffic Commission's report dated July 3, 1975, 
which is before Council this day. 

MOVED by- Aid. Bird 

THAT the request of the Mafpole^Oakridge Area council be granted 
and , therefore , the delegation be heard later this day. 

- CARRIED UNANIMOUSLY 


49th Avenue Bus Route . 

In a letter dated July 12, 1975, Killarney champlain Citizens 
for Action group requested to appear as a delegation later this day 
on the subject of the 49th Avenue bus route, which matter is 
contained in the Official Traffic Commission's report of July 3,1975. 

MOVED by Aid. Harcourt 

THAT the request of the Killarney champlain Citizens for Action 
group be granted and, therefore, the delegation be heard later this 
day . 

- CARRIED UNANIMOUSLY 


False creek - 9 day Boat Show . 

Council noted a letter from Mr. Russell Baker, Solicitor, 
requesting to appear as a delegation this day regarding the proposed 
installation of floats in False creek for a nine-day boat show. 
The matter is contained in Clause 5 of the Planning and Development 
Committee's report dated July 10, 1975. 

MOVED by Aid. Bird 

THAT the request of Mr. Russell Baker be granted and, therefore, 
the delegation be heard later this day. 

- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS 


A. CITY MANAGER'S 
GPNERAL REPORT 
JULY 18, 1975. 


Works and Utility Matters 
(July 18, 1975) 


The Council considered this report which contains five clauses, 
identified as follows: 


Cl. 1. Closure of lane West of Cambie Street, between 10th 
Avenue and lane North of 10th Avenue, Adjacent to 
Lots A - E, Block 360, D.L. 526, Plan 3453 and 
Plan 4386. 

Cl. 2. Closure of Heather St. and Alder St., North of 6th 
Avenue and Subdivision of Area 6, False Creek 
Development . 

Cl . 3. Deferred Local Improvement (Lakewood, William to 
Charles) 

Cl . 4. 1045 Burnaby Street - Tree Relocation for Crossing - 
D.P.A. 69964. 

Cl. 5. Vancouver and Delta Sanitary Landfill Agreement. 


The Council took action as follows: 


Clauses 1, 2 and 3. 


MOVED by Aid. Volrich 

THAT the recommendations of the City Manager, contained in 
clauses 1, 2 and 3 of this report, be approved. 

- CARRIED UNANIMOUSLY 


1045 Burnaby Street - Tree Relocation 
for Crossing - D.P.A. 69964. (Clause 4\ 

MOVED by Aid. Volrich 

THAT the tree presently located at 1045 Burnaby Street be re- 
located by the Park Board, at the expense of the developer, and 
that the re- location be a condition of the Sidewalk crossing approval. 

- CARRIED UNANIMOUSLY 


Vancouver and Delta Sanitary 
Landfill Agreement. (Clause 5) 

MOVED by Aid. Bird 

THAT the recommendation of the 
clause, be approved. 


City Manager, contained in this 
- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Building and Planning Matters 
(July 18, 1975) 

The Council considered this report which contains six clauses, 
identified as follows: 

Cl . 1. Self-Serve Gas Stations. 

Cl . 2. Demolitions in Kitsilano. 

Cl . 3. Cedar Cottage N.I. P. Appropriation: St. Joseph's School. 

Cl . 4. Strathcona Rehabilitation Project. 

Cl . 5. Neighbourhood Improvement Program - Kitsilano 

Appropriation of Funds. 

Cl . 6. Alternate Subdivision Approving Officer. 


The Council took action as follows: 


Self-Serve Gas Stations 
(Clause 1) 


In considering this clause the Council heard representations 
from Imperial Oil Ltd., and from Texaco Canada Ltd., speaking in 
respect of amendments to Schedule B of the License By-law. 

MOVED by Aid. Bowers 

THAT the Self-serve stations at the following locations be 
approved and, therefore, added to Schedule B of the License By-law. 


1795 West Broadway 

1205 Burrard Street 

2405 East Broadway 

3792 West 4th Avenue 

688 South East Marine Drive. 

- CARRIED 

(Aid. Bird, Marzari, Rankin and Volrich opposed) 


MOVED by Aid. Sweeney 

THAT the proposal by Imperial Oil Ltd., to convert the station 
at 2806 Cambie Street to a Self-serve station and, therefore, 
relinquish the Self-serve station at 2000 West Broadway, be not 
approved . 

- CARRIED 

(Aid. Bowers and Cowie opposed) 

MOVED by Aid. Bowers 

THAT a Self-serve station at 3075 Kingsway be approved and, 
therefore, added to Schedule B. of the License By-law. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Rankin 

THAT a Self-serve station at 205 S.E. Marine Drive be not granted . 

- LOST 

(Aid. Bird, Bowers, Boyce, Cowie, Kennedy, Volrich 
and the Mayor opposed) 


Cont ' d . 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd ) 

Building and Planning Matters 
July 18, 1975. (Cont'd) 

Self-Serve Gas Stations 
(Clause 1) (Cont'd) 

MOVED by Aid . Boyce 

THAT a Self-serve station at 205 S.E. Marine Drive be approved, 
and, therefore, added to Schedule B of the License By-law. 

- CARRIED 

(Aid. Harcourt, Marzari, Rankin and Sweeney opposed) 


MOVED by Aid. Rankin 

THAT a Self-serve station at 3310 West Broadway be not approved. 

- CARRIED 

(Aid. Bowers and Cowie opposed) 

MOVED by Aid. Harcourt 

THAT a Self-serve station at 212 Grandview Highway be not 
approved . 

- CARRIED 

(Aid. Bowers, Boyce, Cowie and Marzari opposed) 


MOVED by Aid. Volrich 

THAT a Self-serve station at 1500 Main Street be approved and, 
therefore, added to Schedule B of the License By-law. 

- CARRIED UNANIMOUSLY 


The Council recessed at 12.20 p.m, to 
reconvene in the Council Chamber at 
2.00 p.m. 


Regular Council, July 22, 1975 


11 


The Council, in Coimnittee of the Whole, reconvened in 
the Council Chamber at 2.00 p.m. with Mayor Phillips in the 
Chair and the following Members present : 

PRESENT : Mayor Phillips 

Aldermen Bird, Bowers, Boyce, Cowie, 
Harcourt, Kennedy, Marzari, 
Rankin, Sweeney and Volrich. 


CLERK TO THE COUNCIL : D. H. Little. 


DELEGATIONS AND UNFINISHED BUSINESS 

Rezoning - 3296 S/E Marine Drive 

Mr. B. Kershaw, Solicitor, appeared on behalf of 
Mr. Tom Holmes in respect of an application to amend the 
zoning by-law to re zone property at 3296 S/E Marine Drive 
from RT-2 (two-family dwelling district) to industrial and/or 
commercial. The Council had before it a report of the 
City Manager containing information from the Director of Planning 
in respect of this application, in which the Director and the 
Vancouver City Planning Commission recommend the application 
be not approved which recommendation is endorsed by the City Manager 

MOVED by Aid. Bowers 

THAT pursuant to the afore-mentioned reports this 
application for rezoning be not approved. 


- CARRIED UNANIMOUSLY 

Grant Request; S.E.A.R.C.H. 

Dr. Malcolm Crane on behalf of the Society for Education , 
Action ,ljesearch and Counselling on Homosexuality, and Gay Bars, 
appeared in support of a grant in the amount of $17,899 for 
operational costs, promotion and education for one year. 

The Council had before it a report on the matter from 
the City Manager under date of April 16, 1975, in which 
information is given from the Director of Social Planning 
recommending as follows : 

"1) the City approve a grant of $8,424 to SEARCH 
to pay the salary of the Community Education 
Worker ; 

2) the City pay half the operating costs in the 
amount of $4,737, subject to the condition that 
the Vancouver Resource Board agree to pay the 
other half; 

3) SEARCH undertake to raise funds from its member- 
ship and other sources to meet operating expenses 
in subsequent years if the program continues." 

. . ./cont'd 
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DELEGATIONS AND UNFINISHED BUSINESS (Cont'd) 
Grant Request ; S.E.A.R.C.H. (cont'd) 

The Director of Social Planning will make application 
for 50% cost-sharing for this program xinder the 
Canada Assistance Plan. Should such funding be forth- 
coming, the net cost to the City would be approximately 
$8,949.00. " 

MOVED by Aid. Harcourt 

THAT the foregoing recommendations of the Director of 
Social Planning be approved. 

- LOST (NOT HAVING 

RECEIVED THE REQUIRED 
MAJORITY) . 

(Aid. Bird, Boyce , Kennedy, 

Sweeney and Volrich opposed) 


Lack of Parks and Playing Fields in Fairview Slopes 

Mr .Ted Baynes ,, representing the Save Our 
Parkland Association , appeared before Council urging provision 
for parks and playing fields in the Fairview Slopes area , with 
particular reference to Area 6. 

MOVED by Aid. Cowie 

THAT oral representations of Mr.Baynes' be received 
and the matter referred to the Director of i'xanning for report 
back on ways and means of providing smalljparlcs and praying"^ 
fields accommodations in the Fairview" Slopes area (actTvTtXes 
such as tennis and like recreation). 

- CARRIED UNANIMOUSLY 


Hiring and promotional Proceduresi 
city of Vancouver . 


Council, on July 8, 1975, when considering the report of the 
Community Services Committee dated June 26, 1975, on the above matter 
deferred certain of the recommendations in the report, pending the 
hearing of a delegation from the Human Rights Branch of the Depart- 
ment of Labour and the Status of Women Council. 

Ms. Shelagh Day on behalf of the delegation, circulated a 
comprehensive brief suggesting the creation of an Equal Employment 
Opportunity Program for the City, and other matters. The deleg- 
ation suggested to Council that a Committee be struck composed of 
memebrs of Council, City Management, the Unions certified kt the 
City and the Human Rights Branch. 

In considering this whole matter, council noted a report from 
the City Manager dated July 16, 1975, giving information prepared 
by the Director of Personnel Services on the recruiting and promo- 
tion practices carried out by the Civic Administration. 

MOVED by Aid . Harcourt 

THAT the proposal of the Human Rights Branch regarding striking a 
special committee to design and oversee an Equal Employment Opportunity 
Program, be approved. 

- CARRIED UNANIMCHJSLY 
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DELEGATIONS AND UNFINISHED BUSINESS (cont'd) 


Hiring and Promotional Procedures : 
City of Vancouver (continued) 

MOVED by Aid. Harcourt 

THAT the following recommendations of the Community 
Services Committee, as contained in its report of June 26,1975, 
be approved : 

"THAT since the Human Rights Code is a law of the 
Province of British Columbia, the City abide by its 
provisions in its hiring and promotion policies; 

THAT the Director of Personnel conduct a general 
review of the hiring and promotional policies of 
the City of Vancouver to ensure they are in keeping 
with the provisions of the Human Rights Code and 
report back to the Community Services Committee." 

- CARRIED UNANIMOUSLY 


Lutheran Project Development Society : 
Tax Relief 


Council received a delegation from the Lutheran Project 
Development Society of B.C. requesting tax relief for its propos 
elderly citizens housing project at 10th Avenue and Yukon. 
The organization submitted a brief outlining the reasons for 
requesting tax relief. It was noted that the site has been 
unoccupied since October, 1974. 

Council noted a report of the City Manager dated 
July 15, 1975, wherein the Director of Finance outlined the 
City's general procedure in respect of grants in lieu of taxes. 

MOVED by Aid. Rankin 

THAT a grant in the amount of $1393.42 be approved 
to the Lutheran Project Development Society of B.C. under 
Section 206 of the Vancouver Charter, to be applied against 
the organization's taxes for 1975. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY . 


Bus Stop at Frontenac and 5 4th Avenue 

Earlier this day Council approved a delegation request 
from the Killarney Champlain Citizens for Action Committee. 
Pursuant thereto Mr. Davidowitz, representing the organization, 
addressed Council referring to the Official Traffic Commission's 
report of July 4, 1975 (Clause 5) , dealing with the matter. 
After due consideration it was 

MOVED by Aid. Marzari 

THAT the bus stop on Frontenac at 49th Avenue not be 
relocated, but, a new bus stop be installed on Frontenac at 
54th Avenue. 

- CARRIED UNANIMOUSLY 
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NOTICE OF MOTION 


The following Notices of Motion were submitted and recognized 
by the Chair: 

1. Time Attending Court: 

Police Constables, et al 

MOVED by Aid. Phillips (NO SECONDER) 

THAT the matter of time spent in Court by witnesses, police 
officers, social workers, et al, awaiting the pleasure of the 
Court, be discussed by the General Purposes Committee with a 
view to making recommendations to the appropriate authorities in 
an attempt to reduce the large amount of waiting time now being 
spent. 


2. Closing of Theatre Row portion of 

Granville Street for a Limited Period 

MOVED by Aid. Calder, 
SECONDED by Aid .Phillips , 

THAT the City consider closing the two blocks of Granville 
comprising Theatre Row after the hour of 6 o'clock every day 
for one month on an experimental basis. 


The foregoing are the Minutes of the Regular Council meeting dated ^ 
August 4, 1970, and the reports referred to are those on Page (s)^*.^??^ 


(notice) 


(notice) 


The Council adjourned at 5:45 p.m. 



MAYOR 
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DELEGATIONS AND UNFINISHED BUSINESS (cont ' d) 

Marine Trades Association: 
Dock Facilities False Creek 

With the permission of Council earlier this day, 
Mr. R. K. Baker addressed the Council on behalf of the 
Marine Trades Association of B.C., making application for 
the Association to build dock facilities within the bay of 
the proposed Heather Street Marina in False Creek. The 
facility would be a gift to the City of Vancouver. Mr. Baker 
referred to a letter from the Association which had been _ 
circulated previously to Members of Council, wherein cer tain stip'- 
ulations were detailed concerning the AssocXatxon'^s Annual 
"On-the-Water Show". 

The Council noted that the Planning and Development 
Committee had considered this matter as contained in its. 
report dated July 10, 1975, which is to be considered by Council 
this day. 

The Council, after hearing the representation from the 
Marine Trades Association of B.C. then considered the 
Standing Committee's Report dated July 10, 1975 (Clause 5). 

MOVED by Aid. Bird 

THAT the recommendations of the Committee as contained 
in Clause 5 of this report dated July 10, 1975, be approved. 

- CARRIED 

(Aid. Bowers, Cowie , Marzari 
and Rankin opposed) 


Pedestrian-activated signal request: 
Oak Street and 59th Avenue 


Representatives of the Marpole-Oakridge Area Council 
were present in support of a pedestrian-activated signal 

for the intersection of 59th Avenue and Oak Street. In this 

regard the Council noted the resolution of the Official 
Traffic Commission of July 3, 1975, contained in its ClaoBe 3 
proposing that such signal be deferred for future consideration 
by the Engineering Department under the Warrant System. 

MOVED by Aid. Marzari 

THAT a pedestrian-activated signal be installed 
at the intersection of 59th Avenue and Oak Street forthwith, 
funds to be provided from contingency reserve. 

- CARRIED UNANIMOUSLY 


CITY MANAGER'S AND OTHER REPORTS (Cont'd ) 

Building and Planning Matters 
July 18, 1975 (Cont'd) 

Clauses 2-6 inclusive. 

MOVED by Aid. Sweeney 

THAT Clause 2 of this report be received for information and the 

recommendations of the City Manager contained in Clauses 3,4,5 and 6 
be approved . 

- G^RIED UKANINOVSLY 


Regular 


Council, July 22, 1975, . . 

CITY MANAGER'S AND OTHER REPORTS 


(Cont'd) 


Fire and Traffic Matters 
(July 18, 1975) 

Request for Street Closure - 
Grandview - Woodlands Area 
(Clause 1) 

MOVED by Aid. Rankin 

THAT a maximum amount of $500 be approved in respect of the 
various requests made by the Grandview-Woodlands Goodtime Crew, 
and referred to in this clause, and taking into consideration the 
conditions and recommendations set out in the report by the City 
Engineer and the Director of Finance. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY. 


Finance Matters 
(July 18, 1975) 

The Council considered this report which contains eight clauses, 
identified as follows: 


Cl. 

1. 

Sale of Furniture and Equipment - B.C. Assessment 



Authority. 

Cl. 

2 . 

Investment Matters (Various Funds) May 1975. 

cl. 

3 . 

Auto Allowance for City Employees. 

cl. 

4. 

Third Floor Renovations. 

Cl. 

5. 

Staffing and Operating Costs - Joe Fortes (West End) 



Branch Library. 

Cl. 

6. 

Cultural Grant - Vancouver Opera Association (VOA) 

Cl. 

7. 

Vancouver Historical Insights Limited. 

Cl. 

8. 

Park Board - Kitsilano and Sunset Ice Rinks. 

The 

Council took action as follows: 


Clauses 1-4 inclusive. 

MOVED by Aid. Har court 

THAT the recommendations of the City Manager, contained in 
clauses 1, 2, 3 and 4 of this report, be approved. 

- CARRIED UNANIMOUSLY 

Staffing and Operating Costs - 
Joe Fortes (West End) Branch Library. 
(Clause 5) 

MOVED by Aid . Sweeney 

THAT the recfuest of the Vancouver Public Library Board and the 
West End Community Centre Association to appear before Council as 
delegations on this matter, be granted, and arrangements left with 
the City Clerk. 

- CARRIED UNANIMOUSLY 

Cultural Grant - Vancouver 
Opera Association (VOA) 
(Clause 6) 

MOVED by Aid. Har court 

That the City's previous actions be confirmed and, therefore, 
the grant approved earlier this year to the Vancouver Opera Association 
be spent solely for the rental of the Queen Elizabeth Theatre. 

- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd ) 

Finance Matters 

(July 18, 1975) (Cont'd ) 

Vancouver Historical insights Limited 
(Clause 7) 


MOVED by Aid. Harcourt 

THAT the recommendation of the Director of Social Planning, 
as contained in this clause, be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY . 

Park Board - Kitsilano and 
Sunset Ice Rinks. (Clause 8) 

For Council action on this Clause, see page 4. 


Personnel Matters 
(July 18, 1975) 

"Program Budgeting" Attendance: 
Two Employees - Finance Department 
(Clause 1) 


MOVED by Aid. Harcourt 

THAT the recommendation of the City Manager, contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 


Property Matters 
(July 18, 1975) 

The Council considered this report which contains seven clauses 
identified as follows: 

Cl. 1, parcel D (R. P. 2347) lying in front of lots 1 & 2 

Block 1, D.L. 184, 2215 Commissioner Street. 
Cl. 2. Rental Review - West Half of Argyle Street End 

Adjacent to Lot 20, East Half of Block C, D.L. 328. 
Cl. 3. Anavets Senior Citizens Housing, Lot D. Block 109, 

D.L. 264A. Situated: 900 Block East 8th Avenue. 
Cl. 4. Execution of Priority Agreement for Mortgage - 

731 Union Street, Lot 34, Block 92, District Lot 

181, Plan 196. 

Cl. 5. Sale of Lots 1-4, Blocks 1 & 2, D.L. 311 and Lots 

18-20, Block 21 and Lot 20, Block 32, D.L. 319 etc.. 
Situated N.W. Corner of Ash and S.W. Marine Drive. 

Cl. 6. Thunderbird Neighbourhood Development, St. Margaret's 
Reformed Episcopal Church. 

Cl . 7. Demolitions. 

The Council took action as follows: 


Cent 'd 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd ) 

Property Matters 

(July 18, 1975) Cont'd . 

Clauses 1-4 inclusive . 

MOVED by Aid. Volrich 

THAT the recommendations of the City Manager, contained in 
clauses 1, 2, 3 and 4 of this report, be approved. 


Sale of Lots 1-4, Blocks 1 & 2, D.L.311 and 
Lots 18-2 0, Block 21 and Lot 20, Block 32, 
D.L.319, etc. Situated N.W. Corner of Ash 
and S.W. Marine Drive. (Clause 5) 

MOVED by Aid. Harcourt 

THAT the Cheshire Homes Society be granted an extension to the 
sale date for two months, and the Society be asked to present a 
detailed progress report to the Housing Committee on its position, 
including its request for an extension to July 8, 1976. 

- CARRIED UNANIMOUSLY 


Thunderbird Neighbourhood Development 
St. Margaret's Reformed Episcopal Church. 
(Clause 6) 

MOVED by Aid. Harcourt 

THAT the sale of City Property, as described in this clause, 
to St. Margaret's Church, be approved, based on $100,000 per acre 
and, therefore, the full sale price will be $150,000. 

- CARRIED UNANIMOUSLY 


Demolitions 
(Clause 7) 

MOVED by Aid. Harcourt 

THAT this clause be received for information. 


- CARRIED UNANIMOUSLY 


Regular Council, July 22, 1975. 

B. Cooperative Housing Site 
Langara Lands . 


The city Manager submitted the following report under date 
July 15, 1975: 


The Acting Supervisor of Property & Insurance and Director of 
Finance reports as follows :- 

"On May 27, 1975, after considering the reports of the 
Planning Department on the disposal of the Langara Lands, 
Council approved the location, the type of development and 
the disposition of various sites to be created within the 
area. In particular approval was given to sell the 5.5 
acre co-operative housing site to the Provincial Government 
for lease for the development of co-operative housing, at a 
price (based on its use for co-operative housing) of 
$248,000.00 per acre. 

The Deputy Minister of Housing on behalf of the Provincial 
Government, has declined the City's offer to sell for the 
following reasons: 

1. The Government's purchase of land is restricted 
to projects which can be developed immediately. 

2. C.M.H.C. funds for co-operative development are 
fully allocated, and immediate development of this 
site could not take place. 

3. In their judgment the cost of the land is too high 
for co-operative housing for low-income groups. 

The funds from the sale of this and other sites in Langara 
were to reimburse the City for the purchase of the lands 
from Iferathon. In the financial reconciliation 

forming part of the report considered by Council on May 27, 
the total costs of the site were shown to exceed the expected 
revenues to be derived from the sale of the housing sites. 
That reconciliation must now be updated for two reasons : 

1. Council, on June 17, 1975, recommended that parking, 
curbs, sidewalks and street lighting be charged on a 
normal local improvement basis. 

2. On May 27, 1975, the City Manager advised Council that 
there were further costs of servicing not detailed in 
the report. Those further costs have been detailed by 
the Engineer and total $420,000.00. 

These factors obviously change the deficit expected from 
development as reported to Council on May 27, 1975. 

Expected Revenues 

Y.M.C.A. and Park 1,125,000. 
Senior Citizen Housing 500,000. 
Co-operative Housing ($248, 000. /acre) 1,364,000. 
Market Housing ($300f 000/acre) 2,250,000. 

TOTAL 5,2S«,000. 

Estimated Costs: — _ ^ 

Acquisition 4,500,000. 

Debt Servicing 685,100. 

Modification of Golf Course 350,000. 

Jurors 2,000. 

Engineering Services 420,000. 

TOTAL 5,957,100. 
DEFICIT 718,000. 

If the 5.5 acres now designated for co-operative housing 
were to be sold for market housing at $300,000.00 per acre 
and a density of 15 units per acre, this deficit could be 
reduced to $432,100.00. 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd ) 

Co-operative Housing Site 
Langara Lands (Cont'd) 


It is therefore RECOMMENDED that this site be designated a 
market housing site and that it be placed on the market for 
sale at a fixed price based on the same per acre value and 
on the same terms and conditions as approved by Council on 
May 27, 1975, for the 7.5 acre market housing site in 
Langara.; and that the resolution pf Council of April 15th, 1975 
be rescinded only insofar as it relates to co-operative housing. 
However, it is recognised that Council may wish. to consider 
some other alternative. 

A report by the City Engineer, dealing with local improvement 
charges and additional costs for servicing, is being submitted 
concurrently. " 

The City Manager RECOMMENDS that the foregoing recomrriendation 
of the Acting Supervisor of Property & Insurance and Director 
of Finance be approved. 


MOVED by Aid. Rankin 

THAT the foregoing report of the city Manager be referred to the 
Housing Committee, and the Committee pursue with the Provincial 
Government authorities, ways and means of effecting Co-operative 
Housing, for report to Council on the matter, within two months. 

- CARRIED UNANIMOUSLY 


B (i) Servicing of Langara Lands 

The following report, dated July 16, 1975, was submitted by the 
City Manager? 
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The City Manager submits the following report of the City EngiaMT and 
the Director of Finance: 

"The City Engineer and Director of Finance report as follows: 

SERVICING THE LftNDS 

In the Director of Planning 's report dated May 16, 1975, and dealt with 
by Council on May 27, 1975, it was mentioned that City services would require 
up-grading and that a separate report on costs would be submitted. Vfhen dealing 
with this portion of the report the City Manager brought to Council's attention 
that this work was estimated to cost $420,000 in addition to the $60,000 for 
streets and sidewalks adjacent to the site. The following is a detailed break- 
down of these costs: 

(1) Sewers in the new internal street and in easements 

within the subdivision $ 120,000 

(2) Watermains in the new internal street and easements 
and larger mains frcm 45th and Cambie and from 45th 

and Columbia to feed $ 210,000 

(3) Undergrounding B.C. Hydro and B.C. Tel lines in new 
internal street and easements and including feeds 

from the lane north of 49th $ 80,000 

(4) Pavanent and curbs, sidewalks, and street lighting <■ 
on the new internal street and sidewalks on Cambie 

and on 49th abutting $ 60,000 

(5) Relocating golf course parking lot to allow new 

internal street and subdivision . $ 10,000 


$ 480,000 


Note; that these descriptions and estimates are preliminary, 
being based on the subdivision information available 
to date. 


Cent ' d . 
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Servicing of Langara Lands (Cont ' d) 


LOCAL IMPROVEMENTS 

Council, on 27 May, 1975, approved that paving and curbs, sidewalks, and 
street lighting (Item 4 above) should be local improvements. Upon completion of 
the legal survey plan a report on the local improvements will be suttnitted to 
Council . 

FINANCING 

The City Engineer and the Director of Finance RECOMMEND that the funds 
for Items (1), (2), (3) and (5) above come from the land sales." 

The City Manager RECOMMENDS that the above report of the City Engineer 
and the Director of Finance be approved. 


MOVED by Aid. Bird 

THAT the recommendation of the City Manager, contained in this 
report be approved. 

- CARRIED UNANIMOUSLY 


I . Report of Standing Committee 
on Finance and Administration. 
(July 10, 1975) 

The Council considered this report which contains four 
clauses, identified as follows: 

Cl . 1. Discussion on all Matters Pertaining to Labour Relations. 
Cl . 2. Furniture Requirements - Health Department. 
Cl . 3. Sale or Leasing of Land in Champlain Heights - 
Areas E & F . 

Cl . 4. Community Disparity Fund - Vancouver's Claim. 

The Council took action as follows: 
Clauses 1-4 inclusive . 
MOVED by Aid. Volrich 

THAT the recommendations of the Committee, contained in clauses 
1, 2, 3 and 4 of this report, be approved. 

- CARRIED UNANIMOUSLY 

I (i) Council Brief to the Provincial Government 

for Claim Against the Community Disparity Fund . 

The Council noted a report from the City Manager, dated July 18, 
1975, containing a draft brief for a claim on the Community Disparity 
Fund. The report had been requested by the Finance and Administration 
Committee at its meeting on July 10, 1975. 

The brief had been revised by the Director of Finance and was 
submitted at this time for Council's consideration. 

MOVED by Aid. Volrich 

THAT the brief, as submitted by the Director of Finance, be 
approved . 

- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd ) 

II. Report of Standing Committee 
on Planning and Development. 
(July 10, 1975) 

The Council considered this report which contains six clauses, 
identified as follows: 

Cl . 1. Official Development Plan for the Downtown. 

Cl . 2. Granville Street Pedestrian Transitway - Phase II. 

Cl. 3. Central Broadway Urban Design Study. 

Cl . 4. Fairview Area Planning - Heritage Houses. 

Cl. 5. On-The-Water Boat Show - Rpntal Boat Dock. 

Cl . 6. Laurel & Heather Street Land Bridges. 

The Council took action as follows: 

Official Development Plan 
for the Downtown (Clause 1 ) 

Moved by Aid. Bowers 

THAT the recommendation of the Committee, contained in this clause 
be approved . 

- CARRIED UNANIMOUSLY 

Granville Street Pedestrian 
Transitway - phase II. (Clause 2) 

MOVED by Aid. Bowers 

THAT item (a) re Bus Shelters, as contained in Clause 2 be 
referred back to the Committee for further consideration: 

AND FURTHER THAT the balance of the recomrhenaatijbns in 
2 be approved . 

- CARRIED UNANIMOUSLY 

Central Broadway Urban 
Design Study. (Clause 3) 

MOVED by Aid . Bowers 

THAT the recommendations of the Committee, contained in this 
clause, be approved. 

- CARRIED UNANIMOUSLY 


Fairview Area Planning - 
Heritage Houses - Clause 4) 

MOVED by Aid. Bowers 

THAT the recommendations as contained in this clause, be approved, 

but that recommendation 'B' be given top priority by the City Manager 

for report back to Council as soon as possible. 

- CARRIED UNANIMOUSLY 
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Report of Standing Committee 
on Planning and Development 
(July 10, 1975) (Cont'd) 

On-the-Water Boat Show - 
Rental Boat Dock (Clause 5) 

For Council action on this clause see page 14. 

Laurel & Heather Street Land Bridges 
(Clause 6) 


MOVED by Aid . Bowers 

THAT the recommendations of the Committee, contained in this 
clause, be approved. 

- CARRIED 

(Aid. Kennedy and Sweeney opposed) 

III Report of Standing Committee 
on Community Services 
(July 10,1975) 

The Council considered this report, which contains four clauses, 
identified as follows: 

Cl . 1. Immigrant Services Centre - 8165 Main Street. 

Cl . 2. Liquor Permit Application - 1222 Hamilton Street. 

Cl . 3. Liquor Administration Branch - Hours of Operation 

for Neighbourhood Pubs. 
Cl . 4. Derelict Buildings in the Skid Road Area. 

The Council took action as follows: 

Immigrant Services Centre - 
8165 Main Street (Clause 1) 

In considering this clause, the Chairman of the Committee 
advised Council that the Budget Officer and the City Manager's 
office had suggested certain changes to the Committee's recomm- 
endations . 

After due consideration it was 
MOVED by Aid. Rankin 

THAT City Council approve the continuation of these positions 
to March 31, 1976, with funding to be consistent with prevailing 
rates for the positions, with that amount for the period July 1, 1975 
to December 31, 1975, approximately $12,766, to be funded from 
Contingency Reserve, and the amount for the period January 1, 1976 
to March 31, 1976, approximately $6,861 to be approved in advance 
of the 1976 budget. 

THAT City Council approve operating cos-ts'ih the amount of $18,3 70 
of which $12,580' is to be provided from Contingency Reserve for the 
period July 1, 1975 to December 31, 1975, with the balance of $5,790 
to be approved in advance of the 1976 budget, for that period 
January 1, 1976 to March 31, 1976. 


Cont ' d . 
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Report of Standing Committee 
on Community Services 
(July 10, 1975) (Cont'd) 

Immigrant Services Centre - 

8165 Main Street (Clause 1) Cont'd . 

THAT City officials negotiate cost-sharing of operating costs 
for the Immigrant Services Centre with the South Vancouver Community 
Resources Board and the Federal Department of Manpower and Immigra- 
tion after the period ending March 31, 1976. 

THAT City Council approve the leasing of the premises at 8165 
Main Street, for a one year period at $1,200 per month. 

- CARRIED UNANIMOUSLY 


AMENDED 

SEE 


IV. Report of Official Traffic 
Commission 

(July 3, 1975) 

The Council considered this report which contains nine clauses, 
identified as follows: 


CI. 

1. 

Pine Crescent - Traffic Control. 

CI. 

2 . 

Resident Parking Only - Vicinity of Nanaimo 



and Kingsway. 

CI. 

3 . 

Pedestrian Signal Request on Oak Street and 59th Avenue. 

Cl. 

4 . 

Combined Through Bus Route 27: Southeast Vancouver 



to Kootenay Loop. 

Cl. 

5 . 

49th Avenue Bus Route. 

Cl. 

6. 

Marine Drive at 70th Avenue - Overhead Sign. 

Cl. 

7. 

33rd Avenue and Granville Street. 

Cl. 

8. 

Standardization of Turn Regulation Signs. 

Cl. 

9. 

Other Business. 

The 

Council took action as follows: 


Pine Crescent - Traffic Control 
(Clause 1) 

In considering this clause, Mr. Gascoyne, Assistant City 
Engineer - Traffic, gave a further explanation of the situation 
with respect to traffic control at Pine Crescent and 36th Avenue. 

MOVED by Aid. Marzari 

THAT the City Engineer be authorized to install a stop sign 
on Pine Crescent at 36th Avenue. 

- CARRIED UNANIMOUSLY 


Resident Parking Only - Vicinity 
of Nanaimo and Kingsway (Clause 2) 

MOVED by Aid. Marzari 

THAT the recommendation of the 
clause, be approved. 


Committee, contained in this 
- CARRIED UNANIMOUSLY 


Cont ' d 


AUG 4 1970 


/ -•- 

BQ/IRD OF ADMINISTRATION 


36 3 

(Works - 1) 


JULY 31st, 1970. 


The following is a report of the Board of Administration: 


WORKS & UTILITY MATTERS 


CITY ENGINEER'S REPORT 


1. Encroachment From Lots 19 & 20, 
Block 371, D.L. 526 - 
262$ Hemlock Street 

"The building situated on the above mentioned Lots 19 & 20 encroaches 
on to 10th Avenue and Hemlock Street, The existing encroachment agreement 
has expired and the owner requests renewal. 

I RECOMMEND that the encroachment from Lots 19 & 20, Block 371, D.L. 526 
be validated in accordance with the Encroachment By-law, rental to be $15.00 
per annum in accordance with the recommendation of the Supervisor of Property 
& Insurance. " 

Your Board RECOMMENDS that the foregoing be approved. 


2. Encroachment from Lots 19 & 20, 
Block hh, E.L. 5Ul - 
N.E. Corner Georgia & Seymour Streets 

"The Masonic Temple situated on the above mentioned property is to be 
re-faced. On completion of the renovations the new facing will encroach 
upon the street approximately l5g inches. 

I RECOMMEND that the proposed encroachment on conpletion of the renova- 
tions, be validated for the life of the building in accordance with the 
Encroachment By-law. " 

Your Board RECOMMENDS that the foregoing be approved. 


CONSIDERATION ; 

3. Offer No. 37-170-3 for Supply & Installation 
of Two Gasoline Dispensers 

Offers for the above were opened in the office of the City 
Purchasing Agent on June 28, 1970. 

The award of this offer is submitted to Council for consideration 
as the matter of Union status is involved. 

Prices shown in this report include all taxes and charges. 

Funds for this purchase are provided in the Capital Budget. 

Two bids were received, both meeting specifications. 


Cont/d. 
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Report of Official Traffic 
Commission (July 3, 1975) Cont'd . 

Pedestrian Signal Request on Oak 
Street and 59th Avenue. (Clause 3 ) 

For Council action on this clause see page 14. 

Combined Through Bus Route 27: 
Southeast Vancouver to Kootenay Loop 
(Clause 4) 

MOVED by Aid. Marzari 

THAT the recommendation of the Committee, contained in this 
clause, be approved. 

- CARRIED UNANIMOUSLY 


49th Avenue Bus Route 
^Clause 5) 


In considering Clause 5, Council was reminded that 'B' had been 
dealt with earlier this day. 

MOVED by Aid. Marzari 

THAT recommendations 'A', 'C' and 'D' be approved. 

- CARRIED UNANIMOUSLY 


Marine Drive at 70th Avenue - 
Overhead Sign (Clause 6) 

MOVED by Aid. Marzari 

THAT the recommendation of the Committee, contained in this 
clause, be approved. 

- CARRIED UNANIMOUSLY 

Clauses 7, 8 and 9 

MOVED by Aid. Marzari 

THAT Clauses 7, 8 and 9 contained in this report, be received 
for information. 

- CARRIED UNANIMOUSLY 


O.T.C. Functions . 

Alderman Boyce criticized the effectiveness of the Official 
Traffic Commission and the Mayor directed that Alderman Boyce 
submit a report on the matter for the consideration of Council. 
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V. Report to Council from the 
Steering Committee re Park 
Board Study. 

Under date of July 18, 1975, the Steering Committee re the 
Park Board Study, comprising Alderman Volrich and Alderman Bowers, 
submitted a report prepared by Peat,Marwick and partners, on the 
responsibilities and authorities of the Vancouver Board of Parks 
and Recreation. 

The Steering Committee recommended that the seven recommendations 
of the Consultant contained in pages 5, 6 and 7 of the report, be 
referred to the City Manager for comment and that Council consider 
them further after hearing from the Manager and the Parks Board. 

MOVED by Aid . Bowers 

THAT the foregoing recommendation of the Steering Committee be 
approved . 

- CARRIED UNANIMOUSLY 

(Report referred to is 
on file in the City 
Clerk's Office.) 


VI . Report from Clients ' Committee 
re Space Requirements of the 
Vancouver Police Department. 

Council noted a report from the Clients ' Committee re Space 
Requirements of the Vancouver Police Department, dated July 3, 1975 
from which the following is extracted. 

"RESOLVED 

(A) THAT the Standing Committee of Council on Finance and 
Administration allocate a maximum of $260,000 in the 
Five Year Plan for expansion to the Oakridge Sub-station, 
such expansion to not include a jail . 

(B) THAT the Construction and Maintenance Division re-examine 
the figures titled #1, #2 and #3 which was submitted to 
the Clients' Committee meeting of April 15th which were 
approved by Council April 22nd, with a view to keeping 
them in line with Council's recommendation of April 

22nd (i.e. "that costs be kept within the lowest 
estimates") and report to the Standing Committee on 
Finance and Administration. 

And it was 
RECOMMENDED 

A. THAT Council expand the terms of reference of Harrison/ 
Kiss, Architects, to include the expansion to the 
Oakridge Sub Station; that Harrison/Kiss begin prep- 
aration of sketch plans and cost estimates for the 
Oakridge expansion and that this addition to the 
Oakridge Sub-station cost no more than $260,000. " 


Cont ' d . 
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Report from Clients ' Committee 
re Space Requirements of the 
Vancouver Police Department (Cont'd) 

MOVED by Aid . Bowers 

THAT the resolution of the Committee be received for information 
and the recommendation be approved after amendment as follows: 

THAT Council expand the terms of reference of Harrison/Kiss 
Architects to include the expansion to the Oakridge Sub- 
station; that Harrison/Kiss begin preparation of sketch 
plans and cost estimates for the Oakridge expansion and that 
this addition to the Oakridge Sub-station cost no more 
than $260,000. 

AND FURTHER THAT the Architects, as soon as possible, provide 
the Committee with a more detailed breakdown of the square 
footage required, particularly the 2,050 sq. ft. referred to 
in the report. 

- CARRIED UNANIMOUSLY 


Police Station, 312 Main Street 
Drawings and Cost Estimates 

Alderman Bowers advised Council that the Manager is requesting 
authorization for the architects to commence the preparation of 
drawings and cost estimates for the annex at 312 Main Street. 

MOVED by Aid. Bowers 

THAT Harrison/Kiss be authorized to proceed with the preparation 
of drawings and cost estimates for fhe annex at 312 Main Street. 

- CARRIED 

(Aid. Marzari opposed) 


RISE FROM COMMITTEE OF THE WHOLE 

MOVED by Aid . Sweeney 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 


MOVED by Aid . Sweeney 
SECONDED by Aid. Bird 

THAT the report of the Committee of the Whole be adopted. 


- CARRIED UNANIMOUSLY 
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BY-LAWS 


1. BY-LAW TO AMEND BY-LAW NO. 4702, 

BEING THE BUILDING BY-LAW, TO INCORPORATE 
THE 1975 NATIONAL BUILDING CODE 


MOVED by Aid. Harcourt 
SECONDED by Aid. Bird 

THAT the By-law be introduced and read a first time. 


- CARRIED UNANIMOUSLY 


The By-law was read a first time and the Presiding 
Officer declared the By-law open for discussion and amendments. 

There being no amendments, it was 
MOVED by Aid. Harcourt 
SECONDED by Aid. Bird 

THAT the By-law be given second and third readings and 
the Mayor and City Clerk be authorized to sign and seal the 
By-law. 

- CARRIED UNANIMOUSLY 


MOTIONS 


A. Allocation of Lands for Highway Purposes 


MOVED by Aid. Bowers 
SECONDED by Aid. Harcourt 

THAT WHEREAS the registered owner has conveyed to the 
City of Vancouver, for road purposes, the following described 
lands : 


1. East 4 feet of Lot 1, Block 4, in the South East 
quarter of Section Twenty-Three, Town of Hastings 
Suburban Lands, Plan Number 4819. 

AND WHEREAS it is deemed expedient and in the public 
interest to accept and allocate the said lands for road purposes. 

BE IT THEREFORE RESOLVED THAT the above described lands 
so conveyed be, and the same are hereby accepted and allocated 
for road purposes, and declared to form and constitute portions 
of road. 


- CARRIED UNANIMOUSLY 
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MOTIONS (Cont'd) 


B. Closing, Stopping up and dividing with 
abutting lands 


MOVED by Aid. Bowers 
SECONDED by Aid. Harcourt 
THAT WHEREAS: 

1. The City of Vancouver is the owner of all the 
streets and lanes lying within the limits of the City of 
Vancouver; 

2. The City is subdividing its lands and portion 
of the Canadian Pacific Railway Company's lands between 
Birch Street and Cambie Street, north of 6th Avenue; 

3. The Canadian Pacific Railway Company is agreeable 
to the relocation of their right-of-way and the exchange of 
lands in this area to accommodate the subdivision; 

4. The portion of Heather Street adjacent to Block 278, 
and the portion of Alder Street adjacent to Block 274 both 

of District Lot 526 and deemed dedicated by the deposit of 
Plan 590 lying to the north of the north side of 6th Avenue 
are surplus to the City's highway requirements. 

THEREFORE BE IT RESOLVED THAT the portions of Heather Street 
and Birch Street lying to the north of the northerly limit 
of 6th Avenue and being adjacent to Blocks 278 and 274 respec- 
tively. District Lot 526 and deemed to be dedicated by the 
deposit of plan 590, the same as shown outlined red and green 
respectively on plan prepared by A. Burhoe, B.C.L.S. dated 
July 11, 1975 and marginally numbered LA378,a print of which 
is attached hereto, be closed, stopped up and title taken 
thereto and 

BE IT FURTHER RESOLVED THAT the said closed roads be subdivided 
with the abutting lands. 

(FALSE CREEK DEVELOPMENT AREA 6) 


- CARRIED UNAJlilWrcKJSLY 


1. Minaki Lodge and Other Similar Displacements 

At the Council Meeting on July 8, 1975, Aid. Kennedy 
submitted a Notice of Motion regarding Minaki Lodge and the displace- 
ments of citizens. The motion was seconded by Aid. Sweeney. 
As a result of information received from the Acting Superviior 
of Property and Insurance in a memo dated July 10, 1975, 
Aid. Kennedy requested that the motion be now withdrawn, to 
which the Council agreed. 
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ENQUIRIES AND OTHER MATTERS 

Langara Students' Society: 
Summer Carnival 


MOVED by Aid. Rankin 
SECONDED by Aid. Bird 

THAT Council approve the granting of a Special Occasions 
Permit for one day only to sell beer and wine at the Annual 
Langara Students' Society Summer Carnival to be held on 
August 1, 1975. 

- CARRIED UNANIMOUSLY 


Development of Strathcona Area 
Sites C. & D. 

Alderman Harcourt referred to a letter he has received 

from Strathcona Property Owners 
and Tenants Association on the 
matter of interim financing of 
consultant's costs incurred 
regarding sites C and D in 
Strathcona . 

MOVED by Aid. Harcourt 
SECONDED by Aid. Rankin 

THAT the letter from Strathcona Property Owners and Tenants 
Association, dated July 10, 1975, be referred to the Director of 
Finance for report back to Council" as soon as possible, on interim 
financing between S.P.O.T.A. and the Shon Yee Association. 

- CARRIED UNANIMOUSLY 


In addition to the above Alderman Harcourt also 
requested that the comprehensive report re the 
Strathcona Development requested by Council some 
time ago, be presented to Council as soon as 
possible. The Mayor so directed. 


Change of Date - 

Five Year Plan Plebiscite 

Alderman Boyce 


suggested an alternate date to 
the October 8, 19 75 Five Year 
Plan Plebiscite, and in this 
regard offered a motion to 
rescind the previous motion 
of Council setting the date 
of October 8, 1975. There 
being no seconder, the motion 
to rescind was not put. 
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2624 Waterloo Street - 
Illegal Suite . 

Alderman Bowers 


referred to Council's resolution 
of June 24, 1975 concerning the 
Illegal Suite situation at 
2624 Waterloo Street. The 
Council had directed that 
City regulations be enforced 
as a result of additional 
Illegal Suites having been 
constructed . 


MOVED by Aid. Bowers 
SECONDED by Aid. Rankin 

THAT the Council resolution of June 24, 1975, be amended 
whereby the Hardship application by Mrs Cotsakis be approved 
in respect of the basement suite only, but that all other units 
and additions be removed. 

- CARRIED UNANIMOUSLY 


Sound Truck - Canada 
Manpower Centre . 


Alderman Marzari 


referred to a letter submitted 
by Canada Manpower Centre, dated 
July 21, 1975 which requested 
permission to tour residential 
streets within the boundaries 
of Burrard, 16th Avenue, Sasamat 
and 4th Avenue, for the purpose 
of publicizing the existence and 
services provided by this Centre 
for students. Permission is 
requested for Monday and/or 
Tuesday, July 28/29, 1975. 


MOVED by Aid. Marzari 
SECONDED by Aid. Rankin 

THAT permission be granted the Canada Manpower Centre as 
requested in its letter of July 21, 1975. 


- CARRIED 


(Aid. Boyce opposed) 


The Council adjourned at approximately 5.15 p.m. 


The foregoing are Minutes of the Regular Council meeting of 
July 22, 1975, adopted as amended on July 29, 1975. 
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Manager's Report, July 18, 19 75 (WORKS - 1) 


WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 


RECOMMENDATIONS 


1. Closure of lane west of Gamble St., between 10th Avenue and lane north 
of 10th Ave. - Adjacent to Lots A - E, Block 360, D.L. 526, Plan 3453 
and Plan 4386 


The Manager's Report of January::20,1975 - Works and Utilities - contained 
the following report : 

"An application has been received to purchase the 12 foot lane west of 
Cambie Street between 10th Avenue and the lane north of 10th Avenue. The 
applicant, the owner of the lands of both sides of the lane, wishes to 
consolidate his lands and the lane into one parcel. He is prepared to 
dedicate 10 feet for the widening of Cambie St. This lane is surplus to 
the City's highway requirements. 

I RECOMMEND that all that portion of lane dedicated by the deposit of 
Plan 3453 be closed, stopped up and conveyed to the abutting owner subject 
to the following conditions: 

(a) The applicant to pay $6,250 for the surplus land acquired over the 
land dedicated in accordance with the recommendation of the Supervisor 
of Property and Insurance. 

(b) The applicant to provide and register a subdivision plan satisfactory 
to the Approving Officer. The plan to consolidate the closed lane 
with the abutting lands and dedicate the required 10 foot widening 
strip for highway purposes. 

(c) The applicant to pay for the removal or relocation of all utilities 
and any other costs to affect the subdivision of the site. 

Council of June 24, 1975 deferred this matter for further information 
regarding the proposed development. The following is submitted for 
information: 

(1) The developer is to dedicate the easterly 10 feet of the site for the 
widening of Cambie St. 

(2) The developer has submitted plans for a 4 storey office and retail 
building. 

(3) Parking is underground. The main floor to be retail and the upper 
floors to be offices. 

(4) The Development Permit has been approved but it is not to be issued 
until the lane has been closed and a satisfactory plan of subdivision 
has been approved and tendered for deposit in the Land Registry Office." 

The City Manager RECOMMENDS that the above report of the City Engineer be 
approved . 

2. Closure of Heather St. and Alder St. North of 6th Avenue and Subdivision of 
Area 6, False Creek Development 

The City Engineer reports as follows: 

"Portion of Area 6 on the south shore of False Creek between Cambie St. and 
Birch St. is to be subdivided. The new subdivision will provide access from 
6th Avenue at two new locations. This will make Heather Street and Alder 
Street north of 6th Avenue surplus to the City's highway requirements. To 
create the scheme of development, which has been previously approved by 


Cont'd . . 
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Manager's Report, July 18, 19 75 . (WORKS - 2) 

Clause 2 Cont'd 

Council, the Canadian Pacific Railway Company has agreed to the relocation 
of their right-of-way adjacent to 6th Avenue. The Railway Company has also 
agreed to an exchange of lands with the City. The portions of their present 
right-of-way made surplus by the new location will be conveyed to the City. 
The portions of City lands within the new right-of-way parcels are to be 
conveyed to the C.P.R. 

I RECOMMEND that: 

(a) All those portions of Heather Street and Alder Street lying to the 
north of the northerly limit of 6th Avenue the same as shown outlined 
red and green respectively on plan prepared by A. Burhoe B.C.L.S. dated 
July 11, 1975 and marginally numbered LA 378 be closed, stopped up and 
title taken thereto. 

(b) The portions of street so closed be subdivided with adjacent lands. 

(c) The plan of subdivision marginally numbered L377 for this portion of 
False Creek Development be signed on behalf of the City of Vancouver 
and deposited in the Land Registry Office. 

(d) The City of Vancouver convey to the Canadian Pacific Railway Company, 
without charge, the portions of City lands lying within the newly 
created right-of-way parcels." 

The City Manager RECOMMENDS that the above reoort of the Citv 
Engineer be approved. 


3. Deferred Local Improvement (Lakewood, William to Charles) 

The City Manager submits the following report of the City Engineer: 

"The Council on 6 May, 1975 considered a number of local improvement projects 
including one for Pavement and Curbs, by petition, on Lakewood Drive from 
William Street to Charles Street . One owner appeared requesting a pavement wider 
than the 27 feet planned because of parking problems. Council deferred its 
decision on this project and requested the City Engineer to review and report. 

This review has been made. There are ten houses in the block, seven of which 
have rear access. If the block were fully parked, both sides, it would provide 
two parking spaces for every house. Even then there would be a passing gap at the 
mid-block lane. There is no justification for greater than the standard 27 feet 
width . 

I RECOMMEND that the local improvement, by petition, for pavement and 
Curbs on Lakewood Drive from William Street to Charles Street (Item 29 of 
Schedule 432) be undertaken, with the width to be 27 feet." 


The City Manager RECOMMENDS that the above report of the City Engineer be 
approved. 

CONSIDERATION : 

4. 1045 Burnaby Street - Tree Relocation For 
Crossing - D.P.A. 69964 

The City Manager submits the following report of the City Engineer: 

"On September 25, 1973, it was resolved 'that it be the policy of 
Council that before ar^r trees on public property are removed in the West 
End area (all streets west of Burrard) , such be referred to Council for 
Consideration. ' 

The existing buildings on this site are to be demolished and a new 
structure is to be constructed which requires a sidewalk crossing on the 
north side of Burnaby Street for access to parking. There is a tree in 
the area of the proposed crossing. 


Cont'd 
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It is not practical to relocate the crossing satisfactorily becatise 
of the structiiral design constraints within the building, therefore the 
tree will have to be relocated from this location. The Board of Parks and 
Public Recreation have advised that they will undertake the relocation of 
the tree at the expense of the developer. The architect has been advised 
and agrees to bear the ei^ense of relocating the tree as a condition of ihe 
crossing approval. " 

The City Manager submits the matter to Council for CONSIDERATION. ■ 


RECOMMENDATION : 

5 . Vancouver and Delta Sanitary Landfill Agreement 

The City Manager submits the following report of the City Engineer and Director 
of Legal Services : 

"In a letter dated 10 July, 1975, the Delta Council gave Vancouver 3 years 
notice of cancellation of the Sanitary Landfill Agreement. The reason given is 
that Vancouver is in breach of Sections 4(c) and 4(d) of the Agreement. 

Section 4(c) is as follows: 

"All garbage disposal contractors carrying on business under the Jurisdiction 
of Vancouver or Delta other than any garbage disposal contractor under contract 
to Delta or Vancouver must, before making use of the "Area", enter into an 
Agreement with Vancouver satisfactory to Vancouver. Such agreement shall set 
forth the terms, conditions and charges to be made for the use of the garbage 
disposal facilities in the "Area" and shall not discriminate against the 
garbage disposal contractors carrying on business under the Jurisdiction of 
Delta. If the garbage disposal contractor carries on business under the 
Jurisdiction of Delta he must first be approved by Delta. Prior to the 
commencement of the Sanitary Land Fill Operation by Vancouver, Vancouver and 
Delta shall designate by regulation those classes of persons in their 
respective municipalities who shall be entitled to use the "Area" for the 
disposal of garbage and refuse other than the garbage disposal contractors 
hereinbefore mentioned. The regulation shall contain the scale of fees to 
be charged such users and the terms and conditions of use. The regulation 
may be revised or amended by the parties from time to time by mutual 
agreement ; " 

Section 4(d) is as follows: 

"Only garbage and refuse collected from within the City or Vancouver or the 
Municipality of Delta will be accepted for the Sanitary Land Fill Operation, 
provided, however, that garbage and refuse may be accepted from other 
municipalities if the parties hereto so agree;" 

It has not been established how Delta considers that Vancouver is in breach 
of Section 4(c). From the correspondence received it is apparent that Delta 
considers the Agreement breached under Section 4(d) because the University 
Endowment Lands have hauled garbage to the Landfill and Vancouver has accepted the 
material. The University Endowment Lands have been hauling approximately 3 loads per 
week, which is extremely small compared to the total amount received at the site. 

There is some question whether or not the foregoing would be sufficient to 
enable Delta to terminate the agreement. In the first place the breach is so 
insignificant related to the magnitude of the contract that a Court might be prepared 
to refuse to enforce the termination provision. In addition there is the fact that 
Delta, for some years has acquiesced in- what they are now complaining about, i.e. they 
knew we were accepting refuse from University Endowment Lands. Thirdly, the City 
remedied the breach immediately when Delta objected. In summary, it is at best a 
technical breach which in no way goes to the root of the contract . 


Cont'd 
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A price comparison is as follows: 

Mcintosh supply ltd. v/estern oil 
servic'ss ltd . 

Total Cost $ 2,063.25 $ 2,179.35 

Union Status NO UNION UNION 

The Union bid is $116.10, or approximately 5.62^ higher- than the 
non-Union bid. 

Your Board 

Submits the foregoing report for the CONSIDERATION of Council. 
RECOMMENDATION : 

•i . Tender No. 41-70-3 - Refuse Packer Bodies 

Tenders for the above were opened by your Board on June 15, 1970, 
and referred to the City Engineer and Purchasing Agent. A working 
copy of the tabulation is on file in the office of the Purchasing 
Agent . 

The officials concerned report as follows: 

"The 5^ Provincial Tax is in addition to all prices shown 
in this report and in the working tabulation. 

Bid numbers refer to the relative position of the bids in 
ascending order of price. 

Funds for these purchases are provided in the Truck Plant 
Replacement Fund and in the 1970 General Revenue Budget. 

Item 1-25 Cu. Yd. Refuse Collection 
Packer Bodies 

Six bids were received for this item from four 
different suppliers. 

Local content consideration was given in Bids No. 2 
and 4, but did not change the position of the bids. 

Bid No. 1 from National Machinery Ltd. for thirty- 
two (32) Garwood Model LP725 at $8,519.00 each does not 
meet specifications. This bidder offered an alternative 
bid (Bid No. 6) which does meet specifications. 

The City Engineer and Purchasing Agent RECOMMSND 
acceptance of the lowest bid to meet specif icatioiis 
(Bid No. 2) from Reliance Truck Equipment Ltd. f o 
thirty- two (32) only Heil Model Mark III Refuse Packers 
at a total price of $284,544.00 ($8,892.00 each). 

Item 2 - 30 Cu. Yd. Front Loader Packer 
E^efuse Body 

This item called for alternative bids for body only 
and body complete with a special two axle chassis. 
There were only two bidders and both bidders offered 
prices for the two alternatives. When the bids were 
compared the body only bid combined with a separate 
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The Agreement with Delta provides that Delta be paid $20,000 per year or the 
amount of the taxes if they are greater, plus free dumping for Delta's refuse 
collection, and the transfer of the land to Delta when filled. 

The Agreement was signed on 29 May, 1962 for a 20 year period. Since this 
date, including 1975, Vancouver has paid to Delta $287,556 in direct payments, 
and provided approximately $182,000 in free dumping for the Municipality, for a 
total of $46 9,000. Dumping at the disposal site did not start until late 1966, 
however Vancouver paid $20,000 per year to Delta from the date of signing the 
Agreement during the period when the land was being acquired and developed as a 
landfill site. 

Taxes did not exceed $20,000 until 1974 when the tax bill was $26,156, in 1975 
the tax bill is $29,510. It is noteworthy that the tax bill for 1973 was $11,216, 
and for 1970 was $3,560. 

The amount of refuse received at the landfill in 1974 is outlined below: 

City of Vancouver, Municipal - 160,434 tons 

Delta, Municipal - 19,957 tons 

Private haulers - 66,502 tons 

Total 246,893 tons 

Delta also consider that in accordance with Section 4(a) of the Agreement 
that the City of Vancouver should convey to Delta lands which have been filled 
to final elevation. 

Section 4(a) is as follows: 

"After the fifth year of the Sanitary Land Fill Operation and every 
five years thereafter during the currency hereof and at any other time or 
times at the discretion of Vancouver, Vancouver, so far as it 
legally can but not otherwise, shall convey to Delta such portions 
of the said "Area" as are filled to the final elevations agreed to 
pursuant to this agreement by good and sufficient deed in fee simple, 
provided, however, that Vancouver may withhold any portion or portions 
of the said "Area: so filled for such periods of time as the City 
Engineer of Vancouver considers reasonably necessary if, in his opinion, 
the removal of such portion or portions would materially interfere with 
the efficiency or conduct of the operation. Vancouver will carry out 
all surveys required in connection with the conveyance and do such other 
acts as Delta may reasonably require to complete the conveyances. Delta 
reserves the right to refuse the conveyance of any portion of the "Area" 
unless that portion of the "Area" is properly filled according to the 
terms of this agreement. Written notice of such refusal shall be given 
by Delta to Vancouver containing the reasons for such refusal within 
thirty (30) days after receiving notice in writing from Vancouver that 
a portion of the "Area" is ready for conveyance. Should any dispute 
arise between the parties as to whether any portion of the "Area" is 
properly filled according to the terms of this agreement, the dispute 
may be referred to arbitration by either party;" 

No request has previously been received to convey filled lands to Delta. A 
portion of the landfill is presently being completed to meet Pollution Control 
Branch requirements. The City is however currently proceeding with a study to 
determine if treatment of the runoff water from the site is required to meet 
Pollution Control Branch regulations. If treatment is required, the filled area 
likely will be needed for this process, thus the City is not yet in a position to 
convey filled land to Delta. It is expected this decision will be made during 
1976. 

The City Engineer and the Director of Legal Services RECOMMEND that: 

a. Delta be advised that the City is not yet in a position to convey filled 
land to that municipality, however it is expected that a decision on this 
will be forthcoming in 1976. 
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b«* That in accordance with the request of Delta, the City Manager be authorized 
to meet with representatives of Delta on a without prejudice basis and report 
back to Council. 

The City Manager RECOMMENDS that the above report of the City 
Engineer and Director of Legal Services be approved. 
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BUILDING AND PLANNING MATTERS I m >| 

CONSIDERATION 


1. Self-Serve Gas Stations 


The Director of Permits and Licenses reports : 


"Imperial Oil Limited and Texaco Canada Limited have requested 
that Schedule "B" of The License Bylaw be amended to add some 
additional locations of self-serve stations. Imperial Oil Limited 
request the following locations to be added to Schedule "B" : 

17 95 West Broadway 

A building permit was issued April 15, 1975, to 
convert to a self -serve station. This station 
will have 3 service bays for lubrications, minor 
repairs, etc. 


1205 Burrard Street 


A building permit was issued April 23, 1975, to 
convert to a self -serve station. This station 
will have 4 service bays. 

2405 East Broadway 

A building permit was issued April 15, 1975, to 
convert to a self -serve station. This station 
will have 3 service bays. 


3792 West 4th Avenue 


A building permit was issued April 25, 1975, to 
convert to a self -serve station. Tfiis station 
will have 3 service bays. 


68 8 South East Marine Drive 


A building permit was issued April 25, 1975, to 
convert to a self -serve station. This station 
will have 3 service bays. 

The building permits mentioned above were issued prior to the 
amendment to the License Bylaw and since no additions to the 
buildings were involved, a Development Permit was not required. 

Imperial Oil Limited also wish to convert the station at 12th 
Avenue and Cambie (2806 Cambie Street) to a self-serve station 
and if approved will relinquish the self-serve station at 2000 
West Broadway which is presently included in Schedule "B" bf 
the License Bylaw. If approved, the station at 2000 West Broad- 
way would be converted back to a Conventional Station no later 
than August 1, 1975. 

There are 40 Imperial Oil service stations in the city and of 
this number 5 are self-serve stations which are included in 
Schedule "B". The 15% guideline established by Council would 
permit Imperial Oil a total of 6 self -serve stations. The 
addition of the above 5 locations (4 more than the 15%) would 
provide for 10 self-serve stations, 25% of the total stations. 


Texaco Canada Limited request the following locations be 
added to Schedule "B" suggesting that they were inadvertantly 
left off the original list: 
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3075 Kingsway 

Permits were obtained February 24, 1975, and the 
Company advises the self-serve station has been in 
operation since March 1, 1975. This location was 
inadvertantly left off the list of April 7, 1975. 


205 South East Marine Drive 


Development Permit 67762 was issued on March 7, 

1975, to convert to a self-serve station. Alterations 

not commenced and not included in list of April 1975. 


3310 West Broadway 

This location was shown on the April 7, 1975 list 
as a proposal only and was not included in Schedule 
"B". The company advises that plans of the proposed 
self-serve station were approved by the Fire Warden 
on March 21, 1975, but the required permits have 
not as yet been applied for. 

There are 39 Texaco Canada Limited service stations in the City 
and of this number 13 are included in Schedule "B". The addition 
of the above 3 locations would increase the percentage of self- 
serve Texaco Stations to approximately 40%. 

An application has also been received from Mr. Dahms Nicholson 
to convert the service station at 2120 Grandview Highway to a 
self-serve station. Mr. Nicholson is the lessee-operator of 
this station which operates under the Mohawk brand name. The 
property and building is owned by Mohawk Oil Co. Ltd. An 
extract from Mr. Nicholson's letter of application follows: 

"I wish to convert the pump island area of the station 
to self-service. A self-service operation will lower 
retail pricing at my station and improve gasoline sales. 

My service bays will remain open and I will continue 
to operate a Full-Service gasoline station. 

I have operated in Vancouver, as a private businessman, 
under the Mohawk trade style for 10 years. 

I believe that conversion to self-service will help me 
increase my sales by offering my customers a lower 
price . " 

There are presently 7 Mohawk service stations operating in the 
City. Two are privately owned and operated, three are Company 
owned and operated by a lessee, and the remaining two are self- 
serve Company owned and operated. One of these self-serve 
stations was approved by Council on June 17, 1975. If the appli- 
cation from Mr. Nicholson is approved^ approximately 43% of the 
Mohawk stations will be self-serve. 

Gulf Oil Canada Ltd. request that a self-serve station at 
1500 Main Street be added to Schedule "B" of the License 
Bylaw. This location was shown as a proposed self-serve 
station on the list of April 7, 1975. Development 
Permit No. 68226 to construct a self-serve station at this 
location was applied for in September 1974 and was issued 
May 1, 1975. An application for the building permit is 
presently being processed. The addition of this station to 
Schedule "B" would not exceed the number of Gulf self-serve 
stations permitted under the 15% guideline. 

Imperial Oil Ltd. and Texaco Canada Ltd. request that they be 
notified when this report is being dealt with by Council." 


The City Manager submits the foregoing report of the Director of Permits 
and Licenses for Council's CONSIDERATION. 


3£/ 

580 


Manager's Report, July 18, 1975 .... (BUILDING - 3) 


INFORMATION 

2 . Demolitions in Kitsilano 

The Director of Planning reports as follows: 

"In aocordanoe vd.th the Council resolution of Octdber 22, 1974, the 
Planning Department is reporting on the following datolition ^:pli- 
cations in the i'^jartment Area of Kitsilano. 

Margaz Enterprises Limited had applied to demolish five residential 
buildings at 1913-43 West 5th Avenue. One building is a single- family 
dwelling and the other four dwellings are conversions containing a 
total of eight dwelling units, four housekeeping units, and one sleep- 
ing roan. The aj^licant has stated that he intends to apply for a 
development permit under the existing Ryi-3A zoning, although he is 
aware that changes to the zoning have been approved in principle by 
Council on May 6, 1975. A siij-ccranittee of the Heritage Ccrntiittee 
reviewed the demolition application and decided to take no action. 
The daiiolition permits were issued on June 3, 1975. 

Nonet holdings had applied to danolish a duplex at 1905 West 8th Avenue 
and a multiple conversion dwelling at 1999 West 8th Avenue. The conver- 
sion contains a total of three dwelling units, two hoiisekeeping units, 
and one sleepijng roan. The subject sites are both comer lots and the 
applicant has stated his intention to develop similar apartments at 
both locations. These permits were issued on June 10, 1975. A develop 
ment permit application has been received for 1999 West 8th Avenue to 
construct a 7-unit apartment. The developer has been nade aware of the 
intending zoning changes and may submit a revised design. 

Wall and Redekqp Realty Ltd. had ^jplied to danolish two multiple- 
conversion buildings at 2476 and 2486 West 3rd Avenue. The two build- 
ings contain a total of 15 units. The demolition permits were issued 
on May 23, 1975. A development permit was issued on February 12, 1975 
to build a 17-unit ^)artment building on the site. " 

The City Manager submits the foregoing report for the INEXDRMATION of Council. 


RECOMMENDATION 

3. Cedar Cottage N.I. P. Appropriation: 
St. Joseph's School 


The Director of Planning reports as follows : 


"One of the goals of the Cedar Cottage Neighbourhood Improvement 
Program as noted in the Concept Plan of November, 1974 was to pro- 
vide for increased Public Use Areas within the neighbourhood. One 
of the sites subsequently identified by the Program was St. Joseph's 
School at 3261 Fleming Street (see map) . The school originally 
approached the Cedar Cottage N.I. P. Committee in October, 1974 with 
a request for $40,000.00. 

"Following discussion and revision of this request, the N.I. P. 
Committee recommended on May 28, 1975 that City Council allocate 
a sum not to exceed $9,200.00 for improvements to the grounds at 
St. Joseph's School. These improvements include installation of 
a playground, general planting and beaut if ication at the front 
and back, and making the back part of the school property a use- 
able play area. It is understood that most of the $9,200.00 is 
required for materials acquisition. The school will provide most 
of the labour and some material. The school will also be raising 
further funds on its own. Maintenance will be school responsibility. 
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"In a letter dated June 27, 1975, Central flortgage and Housing Corp- 
oration stated they would approve this appropriation of N.I. P. funds 
provided a restrictive convenant is prepared providing public access 
for 15 years. Officials of the school indicate this would be accept- 
able to them if applied on a pro rata basis. 

"The Director of Planning recommends: 

"A. That Council approve the appropriation of $9,200.00 from the 
Cedar Cottage Neighbourhood Improvement Program (Recreation 
Account) for improvement to St. Joseph's School grounds. 

"B. That Council direct the Director of Legal Services, in conjunc- 
tion with St. Joseph's School officials, to prepare and regis- 
ter a restrictive convenant against the St. Joseph's School 
property assuring public access for 15 years." 

The City Manager RECO-IMENDS that the report of the Director o£ Planning be 
approved . 


4 . Strathcona Rehabilitation Project 

The Director of Planning reports as follows: 

"At its meeting on June 11, 1975 the Strathcona Rehabilitation Committee] 
reviewed the present status of the project and considered several 
additional items for the project. Two of these (Bilingual Street Signs 
and a small landscaping project) are relatively minor and details are 
now being worked out. A proposal for building an underpass under 
Prior Street to connect the Linear Park to False Creek Park was also 
briefly considered, but in the light of a very rough estimate of cost 
in excess of one million dollars, this was referred back to SPOTA 
for further consideration. 

The City Engineer had si±)mitted a proposal to the Committee for the 
reconstruction of the old wooden bulkheads in Strathcona. Many of the 
properties are below street level and the streets are supported by 
these bulkheads. As these require renewal they are replaced by the 
City Engineer with concrete retaining walls, the cost of which is 
comparable to that of replacing with wood. This is done on a continuous 
basis as part of the City's maintenance program, and at the expense 
of the City. The proposal before the Committee was that bulkhead 
replacement, which would materially improve the quality and appearance 
of the area and which would be done sooner or later in any event, 
should be done now as part of the neighbourhood upgrading process as 
part of the rehabilitation program. , 

Two alternatives were considered by the Committee: 

(a) Complete replacement of all bulkheads - $130,000. 

(b) Replacement of bulkheads having an expected life of less than 
ten years - $80,000. The phrase "expected life" in this context 
refers to requiring total replacement. 

The Committee considered both alternatives and concluded that it would 
be far preferrable and probably cheaper over the long period to replace 
all the bulkheads at this time. The Federal and Provincial representat- 
ives on the Committee have authority to approve this item in their own 
right but in the case of the City, Council authority is necessary and 
is requested. 
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The present status of funds for the Strathcona Project and the original 
budgeting is as follows: 


Title 

Original Budget 


Expended 
or 

Committed 

Administration 
Grant Loans 
Public Works 
Contingencies 

$ 500,000 
2,000,000 
2,000, 000 
430,000 


$ 300,000 
700, 000 
2,411,000 
344,000 


$4,930,000 


$3,755,000 

SUMMARY 



Original budget 

Less: Expenditures & Commitments 

$4,930,000 
3,755,000 

$1,175,000 



Less: Transfer to Britannia 
Urban Renewal 

Balance (excluding Strathcona 
Community Centre) 

300,000 
^ 875^000 

Note 
Note 

2 
1 


Note 1 - The City's share amounting to $218,750 (25% of $875,000) is 
held in reserve for the balance of 1975 in accordance with 
Council's resolution of January 21, 1975. 

Note 2 - Council has requested a transfer of $300,000 to the Britannia 
Ur^'an Renewal Project. 


In the case of the Strathcona Community Centre, CMHC has requested that 
this be handled under the N.I. P. and a report on this item has just 
been approved by Council. There will not, therefore, be any claim on 
Strathcona funds for the Community Centre. In the case of the transfer 
to Britannia, Provincial approval has been obtained but there is still 
no Federal approval. It is anticipated that this will be approved 
by CMHC. When it is, the uncommitted funds from all sources for 
Strathcona will then be $875,000. It is apparent, therefore, that 
the $130,000 for the bulkheads is more than covered by presently 
available funding. The Director of Finance recommends that if this 
item is approved by Coiancil, the source of funds for the City's share 
amounting to $32,500 would be provided from funds reserved for Strathcor 
in the City's Urban Renewal fund. 

The City Engineer advises that approval of this work under the 
Rehabilitation Project will allow him to reduce his maintenance 
appropriation in 19 75 by $5,000. 

The Director of Planning recommends that Council approve the replacemeni 
of all bulkheads in the Strathcona Rehabilitation Project area at an 
estimated total cost of $130,000 with the City's share being $32,500 to 
be appropriated from the City's Urban Renewal Fund." 

The City Manager RECOMMENDS that the report of the Director of Planning 
be approved. 
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5. Neighbourhood Improvement Program - 
Kitsilano Appropriation of Funds 

The Director of Planning reports as follows: 

"On November 12, 1974, City Council approved the Neighbourhood Improvement 
Concept Plans for Cedar Cottage and Kitsilano, calling for the formation 
of Citizen Advisory Committees to share in the operation of the Neighbour- 
hood Improvement Programs. 

In this connection, the Kitsilano Citizens' Planning Committee and City 
staff of the Kitsilano Planning Office, has received application from 
Bayview School and Lord Tennyson School for a grant from the Neighbourhood 
Improvement Program budget for Kitsilano. 

The proposal for Lord Tennyson School involves alterations to one basement 
room located at the east side of the building. By separating this room 
from the rest of the building and bringing it up to daycare standards, 
this area can be used by the community (Appendix A) . The costs for these 
improvements is to be taken from both Daycare and Community Centres 
Facilities funds based on the projected use of the room. 

On May 13, 1975, City Council approved the appropriation of NIP funds 
($15,000) to Bayview School to alter the existing gymnasium and activity 
room to improve accessibility and isolate them from the rest of the school. 

Stage III of the Bajrview School proposal is to alter the boy's basement 
area of the school to provide a location for the continuation of day-time 
programs. This will soon be the only room in the school that could be 
guaranteed on a permanent basis for daytime programs (Appendix B) . Again, 
costs are to be shared between Daycare and Community Facilities Funds to 
reflect the actual projected use of the room. 

The Kitsilano Planning Committee and the Local Area Planner have reviewed 
both proposals and approved the applications for both Ba3rview and Lord 
Tennyson Schools. The Central Mortgage and Housing Corporation was also 
advised of and concurred in the decision. 

Discussions with the School Board officials followed, to determine how the 
Neighbourhood Improvement Program could contribute to each school's 
community activities. 

On June 13, 1975, Dr. D. L. Pritchard, Assistant Superintendent of Planning 
for the School Board, advised the Kitsilano Planning Committee and Planning 
Department staff that the proposals for Lord Tennyson School and Bajrview 
School had been reviewed by Senior Officials of the School Board and were 
both approved (Appendix C) . 

It is therefore RECOMMENDED that: 

A. City Council approve the expenditure of up to $21,000 (twenty-one 

thousand dollars) ($5,250 City; $5,250 Province; $10,500 Federal) 
fron the Kitsilano Neighbourhood Improvement Program budget for 
the purpose of contributing to the alteration of a portion of Lord 
Tennyson School as outlined in Appendix A of this report. Ten 
thousand dollars ($10,000) is to come from the Community Centres 
Facilities funds and eleven thousand dollars ($11,000) is to come 
from the Child Care Centre funds based on the projected use of the 
room, as approved in the Kitsilano Neighbourhood Improvement Program 
concept plan. 

B. City Council approve the expenditure of up to $13,000 (thirteen 
thousand dollars) ($3,250 City; $3,250 Province; $6,500 Federal) 
from the Kitsilano Neighbourhood Improvement Program budget 

for the purpose of contributing to the implementation of Stage III 
of the Bayview School proposal as outlined in Appendix B of this 
report. Twelve thousand dollars ($12,000) is to come from the>,Chi1d 
Care Centre funds and one thousand dollars ($1,000) is to come from 
the Community Centres Facilities funds based on the projected use 
of the room, as approved in the Kitsilano Neighbourhood Improvement 
concept plan. " 

The City Manager RECOMMENDS that the report of the Director 
of Planning be approved. 
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6 . Alternate Subdivision Approving Officer 


The Director of Planning reports as follows: 


"On June 24, 1975 City Council appointed Mr. R. R. Youngberg, 
Associate Director, Area Planning, as alternate Subdivision Approving 
Officer to act on behalf of the Director of Planning in his absence. 

As Mr. Youngberg is on vacation until the end of August, it is 
recommended that Mr. A. D. Geach, Assistant Director, Special 
Services be appointed alternate Subdivision Approving Officer 
for the period of Mr. Youngberg 's absence to act on behalf of 
the Director of Planning in his absence during that period, i.e. 
from the date of approval of this report until August 31, 1975." 


The City Manager RECOMMENDS that the report of the Director of 
Planning be approved. 


FOR 


COUNCIL ACTiOH SEE PAGE(S)..:^^ 
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FIRE AND TRAFFIC MATTERS 


CONSIDERATION ; 

1 . Request for Street Closure - Grandview - Woodlands Area 

The City Manager submits the following report of the City 
Encjineer and Diroctor of Finance : 

"In correspondence dated June 24.th^ ( see attached) , the Grandview-Woodlands 
Goodtime Crew have adviBod that they are sponsoring a multi-cultural Festival from 
July 25 - July 27,' 1975,T.ri' Grandview Park. 

The Goodtimes Crew, operating under an Opportianity For Youth grant, requests 
that the following streets abutting the park be closed to facilitate the Festival, 
which includes Dances, Displays and Demonstrations: 

1) William Street - Prom Commercial Drive to Cotton Drive (l block) 

2) Charles Street - Prom Commercial Drive to Cotton Drive (l block) 

3) Cotton Drive - From Charles Street to William Street (l block) 

A further request to also use Commercial Drive has been withdrawn. As required, 
a consensus has been taken of the residents abutting the area and in the 
immediate vicinity, who would be affected by the proposed street closures. 

The applicant also requests that costs of temporary signing and barricading 
and street cleaning be borne by the City. These costs are estimated at approxi- 
mately $1,000.00. 

The applicant further requests the City provide on-site equipment and 
material such as sanitation facilities, lighting, electricity, public address 
systems and stage facilities. Since these commodities are not normally provided 
by the City and the items mentioned would have to be supplied by private sources, 
the Goodtime Crew is therefore requesting a grant to cover these costs. 

There are no objections from a Treiffic Engineering standpoint, and B.C. 
Hydro Transit is not affected by the closures. 

Should Council approve the applicant's request to close these streets, the 
closure would be in effect from 12 noon to 10:00 p.m. on Friday, July 25th, and 
Saturday, July 26th, and from 12 noon to 6:00 p.m. on Sunday, July 26th, Approval 
should also be subject to the following conditions: 

a . The applicant enter into an arrangement satisfactory to the 
Director of Legal Services indemnifying the City against all 
possible claims that may arise from the proposed Festival. 
Such indemnity to be in the form of Insurance in which the 
City of Vancouver is named insured. 

b. Unrestricted access be provided for emergency vehicles. 

c. Any items attached to City light standards be to the 
satisfaction of the City Engineer. 

<i. Any electrical connections on the street be to the satisfaction 
of the City Engineer. 

Any food concessions be approved by the City Health Department. 

f • Licenses required by the Department of Permits and Licenses be 
obtained prior to the event. 

The costs of required licenses be borne by the applicant. 


Cont 'd 
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Clause 4 

Item 2 Cont/d. 


chassis bid was more costly than the alternative for the 
body complete with a special two axle chassis. The body 
only bids are therefore, not considered. 

The local content consideration does not alter the 
order of the bids. 

Bid No. 1 from Reliance Truck Equipment Ltd. for three 
(3) packer bodies complete with gasoline powered automatic 
transmission chassis at $32,086.50 each (price with local 
content consideration $31,282.56 each) does not meet 
specifications . 

The City Engineer and Purchasing Agent RECOMMEND 
acceptance of the lowest bid to meet specifications 
(Bid No. 2) from F & F Equipment Ltd., for three (3) 
only Western Full Pack Packer Bodies Model 20L35Y and 
three (3) only \\Tiite Alley Cat Chassis complete with 
automatic transmission and diesel engines at a total 
price of $100,458.00 ($33,486.00 each). 

Item 3 - 10 Cu. Yd. Side Loading 
Refuse Packer Bodies 


Two bids were received for this item. One of the 
bids was an alternative which offered a body complete 
with a chassis. There is no local content consideration 
in this item. 

Bid No. 1 from W. D. MacKenzie Ltd. offered a body 
only. To compare this bid to the alternative bid it 
is necessary to consider the total cost of the unit 
including chassis cost. With this considered, the Bid 
No. 1 machine is approximately $1,000.00 less than the 
alternative bid (Bid No. 2). 

The Bid No. 2 Machines offer the better dollar value 
because of their ability to pack a larger payload than 
the Bid No. 1 machines. Both machines were demonstrated 
to the City of Vancouver. 

The City Engineer and Purchasing Agent RECOMMEND the 
bid offering the best dollar value. Bid No. 2 from Shaw 
GMC Trucks Ltd., for four (4) only Smith Pack Model 10, 
complete with chassis fitted with dual controls at a total 
price of $51,398.80 ($12,849.70 each). 

Contracts to be to the satisfaction of the Corporation Counsel. '' 

Your Board 

RECOMMENDS the report of the above officials be approved. 


CONSIDERATION ; 

5. Tender No. 58-70-3. Supply of Sand 

The Purchasing Agent and City Engineer report as follows: 

"Tenders for the above supplies were opened by your Board 
on April 27, 1970 and referred to the City Engineer and 
Purchasing Agent for report. 

This item is referred to Council because Union status 
and Local preference are involved. 


Cont/d. 
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Clause 1 Cont'd 


h. . The costs of signing and barricading be borne by the £5)pllcant. 

i. The cost of street cleaning over and above normal street cleaning 
be borne by the applicant. 

j . Appropriate approval be obtained from the Board of Parks and 
Recreation for use of Grandview Park. 

Should Council decide in favour of the applicant's request for free services, 
(approximately $1,000.), it is suggested that this be done in the form of a Grant 
in order that funds may be apportioned to the applicable appropriations. In this 
case, conditions 7, 8 and 9 of the above would not apply. 

The request for a further grant for equipment etc. which the applicant 
advises will cost $500.00 is a matter for Council's consideration." 

The Director of Finance recommends as follows : 

"A. If the street cleaning, temporary street signing and street 

barricading costs are to be borne by the City, the funding be 
in the form of a grant, but available only to the City Engineer- 
ing Department to cover the costs incurred by that Department 
up to the authorized amount; 

B. If the request for financial aid for the providing of public 
toilets, stage, lighting, electricity, public address system 
and receptacles is approved, such aid be in the form of an 
outright grant to the Society to assist in the financing of 

the proposed program in general, so that it is clearly understood 
that the City will not be liable for any specific costs incurred 
by the organization in carrying out the program, and will not 
provide financial assistance in excess of $500.00; 

C. If all or any part of this request is approved, the source of 
funding will be Contingency Reserve." 


The City Manager submits the matter to Council for CONSIDERATION 


FOR COUNCIL ACTIOH SEE PAGE(S)::i2 
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A-y 


J 


FINANCE MATTERS 
RECOMMENDATION 

!• Sale of Furniture and Equipment - B.C. Assessment Authority . 
The Director of Finance reports as follows: 

"City Council on Oct. 29th, 1974, approved the rental of space including 
furniture and equipment to the B.C. Assessment Authority on a month to month 
basis, effective July 2, 1974. 

The rental rate is $4625.00 per month which includes the following: 

Rental of space $4,166.00 
Parking 51.00 
Furniture & Equipment 408.00 

$4,625.00 

The B.C. Assessment Authority has advised that it will be moving its staff 
to new premises this fall. 

The City Purchasing Agent and the Assessment Commissioner have reviewed 
the furniture and equipment in use by the Authority staff and negotiations 
have resulted in the following proposed sale to the Assessment Authority: 

1. Sale of furniture and equipment to be at fair 
market value and effective July 1, 1975. 

2. Total furniture and equipment in use by Assess- 
ment Authority _ $34,587.00 

Assessment Authority to lease 6,311.00 
Assessment Authority to purchase $28,276.00 


3. The purchase to be reduced by the rental paid 
on the items to be purchased 

4. The sale of the furniture and equipment to be 

5. The balance of furniture and equipment amounting 
to $6311.00 to be leased to the B.C. Assessment 
Authority @ $78.00 per month until the Assessment 
staff moves to its new premises, or until required 
by the City in part or in total. 

The balance of furniture and equipment valued at $6311.00 is made up of file 
cabinets and small size desks. The file cabinets will be used to fill normal 
City requirements and most of the desks will be used to fill the small size desk 
needs of the new Health building. 

Therefore, I would recommend as follows: 

i^. The furniture and equipment requested by the B.C. 

Assessment Authority be sold to them at a net cost of 
$24,034.00 effective July 1, 1975. 

B. The present monthly rental agreement between the City 
and the B.C. Assessment Authority be amended to re- 
flect the lease of the balance of the furniture and equip- 
ment from $408 per month to $78 per month." 

The City Manager RECOMMENDS that the foregoing report of "Che 
Director of Finance be approved. 


$4,242.00 
$24,034.00 


^9 
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(FINANCE - 2) 


2. Investment Matters (Various Funds) May 1975) 

The Director of Finance reports as follows: 

"(a) Security Transactions during the month of May 1975. 
(b) Summary of Securities held by the General and Capital Accounts. 

GENERAL AND CAPITAL ACCOUNT TRANSACTIONS (PURCHASES ) 


te Type of Security 


b) 


Maturity 
Date 


Maturity 
Value 


Chartered Bank Deposit Receipts and Government Notes 


Term Annual 
Cost Days Yield % 


1 

Bank of Montreal 

May 

2/75 $ 1,000,082.19 $ 

1,000,000.00 

1 

3. 

00 


Royal Bank of Canada 

June 

16/75 

999,597.81 

990,349.30 

46 

7. 

41 

2 

Greater Vane. Sewerage & 









Drainage District 

May 

30/75 

998,783.78 

993,108.10 

28 

7. 

45 


Mercantile Bank of Canada 

May 

7/75 

1,000,958.90 

1,000,000.00 

5 

7. 




Mercantile Bank of Canada 

May 

7/75 

500,462.33 

500,000.00 

5 

6. 

75 


Mercantile Bank of Canada 

June 

13/75 

2,017,030.14 

2,000,000.00 

42 

7. 

40 

6 

Mercantile Bank of Canada 

Aug 

15/75 

2,554,304.79 

2,500,000.00 

101 

7. 

85 

7 

Mercantile Bank of Canada 

Aug 

15/75 

2,042,465.75 

2,000,000.00 

100 

7. 

75 

8 

Bank of Montreal 

May 

9/75 

500,047.95 

500,000.00 

1 

3. 

50 

9 

Alberta Treasury Bills 

June 

13/75 

744,717.75 

739,498.71 

35 

7. 

36 

12 

Banque Canadienne Nat. 

July 

15/75 

1,490,334.83 

1,471,321.33 

64 

7. 

37 

15 

Greater Vane. Sewerage & 









Drainage District 

May 

22/75 

500,000.00 

499,300.98 

7 

7. 

30 

20 

Mercantile Bank of Canada 

May 

21/75 

750,138.70 

750,000.00 

1 

6. 

75 

21 

B.C. Hydro & Power Auth. 

May 

27/75 

750,847.60 

750,000.00 

6 

6. 

875 

22 

Royal Bank of Canada 

May 

23/75 

500,082.19 

500,000.00 

1 

6. 




Mercantile Bank of Canada 

May 

27/75 

1,501,181.51 

1,500,000.00 

5 

5. 

75 

27 

Bank of Nova Scotia 

Aug 

15/75 

1,523,424.66 

1,500,000.00 

80 

7. 

125 

30 

Bank of British Columbia 

July 

15/75 

1,009,136.99 

1,000,000.00 

46 

7. 

25 


Royal Bank of Canada 

June 

4/75 

982,156.12 

981,248.80 

5 

6. 

75 


Bank of British Columbia 

July 

15/75 

1,008,947.95 

1,000,000.00 

46 

7. 

10 




$22,374,701.94 $22,174,827.22 





SINKING FUND TRANSACTIONS (PURCHASES ) 


Type of Security 
Debentures 


Maturity 
Date 


City of Van. 8.0 % Apr 1/91 
City of Van. 6.25% Apr 15/80 


Maturity 
Value 


$ 25,000.00 
10,000.00 
I 35,000.00 


Price 


82.50 $ 
89.25 

$ 


Cost 


Term 
Yrs/Mos 


20,625.00 15/11 
8,925.00 4/11 
29,550.00 


Yield 

% 


10.25 
9.0 


Chartered Bank Deposit Receipts 
and Government Notes 


27 B.C. Hydro 

28 Mercantile Bank 
Mercantile Bank 


July 15/75 
July 15/75 
July 15/75 


1,009,424.11 
998,262.49 
997,391.08 
$3,040.077768 


1,000,000.00 49 days 7.02 

989,079.50 48 days 7.06 

988,216.10 48 days 7.06 
$3,006,845."60 


SUMMARY OF SECURITIES HELD IN GENE RAL & CAPITAL ACCOUNTS ONLY 

AS AT MAY 31, 1975 


Type of Security 
hort Term 


(}hartered Bank Deposit Receipts 
and Government Notes 


Par or Maturity Value Cash or Book Value 
$33,471,015.48 $32,637,422.14 " 


The City Manager RECOMMENDS that the report of the Director of Finance 
on Investment Matters (Various Funds) for May 1975 be approved. 
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(FINANCE - 3) 


3 . Auto Allowance for City Employees . 


The Director of Finance reports as follows: 

"A revised schedule of auto allowances payable to City employees who use 
their automobiles on City business has been prepared using current costs of 
automobile operation, insurance, depreciation, etc. The present schedule has 
been in effect since June 1, 1974, and does not reflect current operating 
costs especially the significant increase in gasoline prices. 

The revised schedule is attached to this report as Appendix 1. 

It is also recommended that the casual rate (applicable to employees who 
drive low mileages on an irregular basis) be raised from 15(t to I7t per mile 
and that the present flat allowence be Increased from $35 to $50, 

The annual increase in cost to the City is estimated at $15,750. Based 
on an effective date of July 1, 1975, the 1975 cost would be approximately 
$7,875, which will be provided from Contingency Reserve upon approval of this 
report. A portion of the auto allowance increase is for the lOt gasoline in- 
crease that was effective July 1, 1975. We have been advised that the 
municipality will probably be able to recover this from the Federal Government al- 
though we have not been able to get further details on the procedures, etc. 
We have assumed the recovery in the estimated cost to the City both annual and 
I for 1975. 

j A copy of the report has been sent to the Municipal & Regional Employees' 

I Union, Vancouver Fire Fighters Union, Local 18, The City of Vancouver Fore- 
j men's Association, The International Brotherhood of Electrical Workers, Local 
213 and The Registered Nurses Association of B.C., each of which has some mem- 
bers affected. 

RECOMMENDED that: 

A. The revised schedule of auto allowances as per Appendix 1 
I be approved effective July 1, 1975. 

I 

B. The casual auto allowance rate be increased from Ibt to 

I7t per mile effective July 1, 1975 and that the present flat allowance 
be increased from $35 to $50. 

C. The estimated increase for 1975 amounting to $7,875 be 
provided from Contingency Reserve. 

D. The Vancouver Public Library, The Board of Parks and 

Recreation and the Vancouver Police Board be informed of 
the action taken by Council, with the recommendation that 
; these Boards follow the same procedure." 

i The City Manager RECOMMENDS that the foregoing report of the 
I Director of Finance be approved. 

'\ (A copy of the detailed report is on file in the City Clerk's 
I Office. ) 
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4 . Third Floor Renovations . 

The Director of Permits and Licenses reports as follows: 

"On September 10, 1974 Council passed the following motions when dealing 
with the Standing Committee on Finance and Administration report dated August 
29, 1974: 

"THAT the recommendations re Council Chamber, in the amount 
of $19,900 be approved, with the addition of $1,800 for 
carpets to be installed in the public area. 

THAT doors to the balcony of the Chamber be installed and 
the City Manager report back on the extra cost involved. 

THAT the recommendation concerning consultants preparing 
a plan and cost estimates re alternate seating arrangements 
in the Council Chamber, be received and no further action 
taken, 

THAT the recommendation concerning Aldermen's corridor. 
Offices and Lounge, be approved. 

THAT the recommendations re #L and #2 Committee Rooms, be 
approved. 

THAT the recommendation re General Contingency, be approved. 

THAT Consultants* fees of $20,000 be approved. 

THAT the total costs involved in Third Floor Renovations, be 
charged to the 1974 Supplementary Capital Program. 

THAT the new Committee Room to be constructed on the South 
side of the Council Chamber, be designated as No. 3 Committee 
Room.» 

At its meeting of April 8, 1975 Council approved the following 
recommendation of the Standing Committee on Finance and Administration report 
dated March 20, 1975: 

"THAT air-conditioning and double— glazing windows in the five 
Aldermanic offices be not proceeded with,* 

The total funds approved by Council amounted to $199,361,00, 

After completing the working drawings and specifications in accordance 
with the Design Consultant's proposals, the Architect obtained a quotation from 
the Construction Management Contractor for the alterations which indicated that 
the total cost including furnishings, fees and miscellaneous items would be 
approximately $271,000,00, and exceeds the approved budget by $72,000,00. The 
Architect, Design Consultant and Construction and Maintenance Division 
therefore piirsued various cost— saving measures, which have reduced 
the indicated total cost to $247,839,00, The Architect considers this the 
minimum s\m required to complete the improvements as previously reported to 
Comcil and approved, without either eliminating features previously 
considered necessary, or making further changes that woTild reduce the quality 
of the work below a suitable and acceptable standard. 
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(FINANCE - 


Clause No. 4 Continued. 


I 

! There remain options, not recommended by the Consultants or the 

Construction & Maintenance Division, to further reduce the cost by excluding; 

(1) Double glazing of windows in new 
Committee Room — approx, saving 

(2) Air-conditioning of new Committee 
i Room — approx. saAring 

I (3) Wall panelling in new Committee 

Room — approx, saving 

(4) Door between Council Chamber balcony 
\ and stairway — approx, sa^ving 

I $25.900 

If the work is to proceed as previously reported. Council approval is 
required for an additional $48, 478 • 00, 

The Comptroller of Budgets reports that the necessary- additional funds 
amounting to $48,478,00 have been provided in the 1975 Supplementary Capital 
Budget, subject to Council approval of this report. The remaining funds 
amounting to $199»36l,00 were provided in the 1974 and 1975 Supplementary 
Capital Budgets, 

1 

j When scheduling the work, the lack of temporary accommodation for the 

Aldermen whose offices will be displaced by the new Committee Room was of 
particular concern. In order to minimize inconvenience and not delay the 
project further, the construction of the fo\ir new offices was initiated. 

It is recommended that; 

a) Council authorize the renovations to the third floor at a cost of 
$247,839.00, 

b) Council approve the work to be carried out by Allan & Viner Construction 
Co, Ltd, as Management Contractors, on the basis of cost plus a fixed 
monthly fee, under an agreement satisfactory to the Director of Legal 
Services," 

The City Manager RECCMffiNDS the foregoing report of the Director of 
Permits and Licenses be approved© 


5. Staffing and Operating Costs - JO E FORTES (WEST END) BRANCH 
LIBRARY. ~ 


The Director of the Vancouver Public Library reports as follows: 

"Establishment of the above named Branch was approved by City 
Council on June 11, 1974, by Capital Appropriation 0411/1301-2-3. 
It is anticipated that the Branch will be ready for occupancy on 
October 1, 1975, and it is requested that staffing and other 
operating costs be authorized as follows: 

This library will form part of a large community centre complex 
in the West End of the city. It is expected that book stock and 
circulation will be of moderate size and the duties of the 
librarians will be largely adult oriented. The nature of the com- 
munity will require that the library be open 6 days a week, from 
Monday to Saturday inclusive, and it is possible that public demand 
will require Sunday service at a later date. The staffing and 
operating costs of this Branch were approved by the Library Board 
at its meeting on February 19, 1975." 


$ 2,700 
13,000 
8,600 
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(FINANCE - 6) 


In view of Council's resolution of April 15, 1975, that the trial 6-day 
opening for the Mount Pleasant and Kitsilano branches be discontinued due to 
the high unit cost of the added service, as well as Council's resolution of 
June 17, 1975, to operate the South Granville Branch on a 5-day basis, con- 
sistent with other branches, operating cost comparisons for a 5-day and 


-day operating basin arc shown below. 


SIX- DAY OPENING 


FIVE-DAY OPENING 



Annual 

1975 


Annual 

1975 



UOb L *^ 

U O S L 

Q o -f -f 

LOS L ^ 

LOSE 

b tar 1 '^'^^ 

PERMANENT STAFF: 







Librarian III 

$24,971 

$3,458 

1 

$24,971 

$3,458 

1 

Librarian I 

39,736 

5,518 

2 

19,868 

2,759 

1 

Lib. Asst. IV 

14,747 

2,045 

1 

14,747 

2,045 

1 

Lib. Asst. II 

22,216 

3,157 

2 

22,216 

3,157 

2 

Lib. Asst. I 

19,179 

2,792 

2 

9,590 

1,396 

1 

Sub-total 

$120,849 

$16,970 

8 

$91,392 

$12,815 

6 

PART-TIME STAFF 



Hrs . /Week 



Hrs . /Week 

Librarian I 

$ 3,891 

$ 555 

8 

$13,618 

$1,942 

28 

Lib. Asst. II 

13,447 

1,962 

46 

9,062 

1,322 

31 

Lib. Asst. I 

2,776 

415 

11 

9,590 

1,434 

38 

Sub-total 

$20,114 

$2,932 

65 

$32,270 

$4,698 

97 

TOTAL STAFF COSTS: 

$140,963 

$19,902 


$123,662 

$17,513 



Opening assumed 


Top step, 1976 rates, including fringe benefits. 
Mid-step, 1975 rates, including fringe benefits. 
November 1, 1975. 

Six-day staff level reduced in accordance with Library report of 
April 15, 1975. 


Other operating costs are as follows: 


Telephone 
Light, heat and water 
Printing and stationery 
Janitor contracts 
Microfilm 
Postage 

Misc. and contingency 

Revenue (Fines - net photocopy) 

Total other operating costs 


Cost per Annum 
$ 


315 
1,500 
2,300 
2,400 
400 
600 
900 
(3,000) 


$ 5,415 


Cost in 1975 

$ 50 
250 
380 
400 
70 
100 
150 
(500) 


900 


The Administrative Analyst reports that, while this library is connected to a 
secondary school through the community centre, it is not analogous to the 
Britannia complex. The school library is located on the second floor; the 
public library, on the ground floor. These areas are distinct and separable. 
At Britannia, the integrated library serves two schools and shares mutual and 
inseparable areas with the public library function. Consequently, the same 
justification for a six-day opening does not apply. 


The classification of positions contained in this report have been concurred in 
by the Vancouver Public Library Staff Association Local 391, C.U.P.E. 
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(FINANCE - 7) 


Clause No. 5 Continued. 


The Director of Finance advises that if this report is approved, the funds for 
1975 will have to be provided from the Contingency Reserve Account. 

In conformance with previous Council resolutions, the City Manager RECOMMENDS 
that staffing and funds for the Joe Fortes Branch Library be on the basis of a 
five-day opening, consistent with other branch libraries, at an annual cost of 
$129,077, or $18,413 for two months in 1975. 

The Director of the Vancouver Public Library does not concur with this recommenda- 
tion and will appear before Council on this matter. 


CONSIDERATION 

6. Cultural Grant - Vancouver Opera Association (VOA) 

The Director of Social Planning REPORTS: 

"On February 11, 1975, City Council approved a grant of $20,646.00 to 
VOA and on March 24, 1975 an additional grant of $1,000.00 for a Children's 
Program. The $20,646.00 is to cover rental of the Queen Elizabeth Theatre (QE) . 

In 1974, the City grant of $18,800.00 was earmarked for rental and staff 
requirements at the QE. The VOA has assumed that the 1975 grant can be used 
to pay rent and also for related expenses. Under related expenses, they include 
funds for insurance, license fee, stage hands, coffee, receptions. 

The City Budget Officer feels he has authority to approve .payments for rental 
costs only. He has, to date this year, paid out $17,537.50 of the approved 
$21,646.00 for rent and has withheld payment of $1,940.27 for related expenses. 
The VOA feels these related expenses are due and owing to them. 

Although this matter was discussed during the 1974 Budget hearings, no clear 
policy is to be found in Council resolutions. 

The Director of Social Planning and the Director of Finance request Council 
instruction on this matter. 

The question is: 

Whether the VOA may spend the $20,646.00 ($1,000 for Children's Program 
is not at issue) approved by Council for rental of the QE and also for 
expenses related to those productions, e.g. stage hands, license, insurance, 
coffee, receptions 

OR 

Whether the VOA may spend City funds solely for rental of the QE." 

The City Manager submits this report of the Director of Social Planning for 
CONSIDERATION of City Council. 
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7. Vancouver Historical Insights Limited . 


(FINANCE - 


The Director of Social Planning REPORTS and RECOMMENDS: 

i 

I "On June 24, 1975, it was MOVED by Alderman Kennedy, SECONDED 
by Alderman Harcourt, and carried unanimously: 

'THAT WHEREAS the organization known as Historical Insights 
Limited at 16 Water Street was established to provide cultural, 
social and educational services to school children, senior 
citizens, Vancouver residents and visitors by way of audio- 
visual presentations of Vancouver history and tours of Vancouver 
j Heritage areas; 

AND WHEREAS its skills and premises could be harnessed to help 
the City's UN Committee on Habitat 1976; 

AND WHEREAS I have investigated the services provided by Vancouver 
Historical Insights Limited, talked with their staff, inquired 
about their program from civic officials and am impressed with 
its value and merit; 

: THEREFORE BE IT RESOLVED THAT City Council request the Director 
of Social Planning to evaluate Vancouver Historical Insights 
Limited with respect to its usable facilities and report back 
to City Council on ways and means of developing an audio-visual 
program on Vancouver, Past, Present and Future, including the 
provision of city financing for such a program.' 

On May 7, 1975, the Director of Planning, in a letter to 
Vancouver Historical Insights, said in part: 

'I appreciate the work you do to heighten the awareness and 
enjoyment of the City for a large number of people. The type of 
program you operate is unusual and has a potential for development 
into broader areas as the City itself develops.' 

The Director of Social Planning fully concurs with the Director of 
Planning and his favourable comments on this organization. And, 
we are joined by a host of others, especially educators and media 
personalities who are equally supportive. 

i 

In the past year, over 20,000 students have enjoyed Insight tours 
on early Vancouver. In addition. Historical Insights has provided 
special programs for senior citizens, community centres, the 
handicapped and youth groups. 

Hugh Main, Director of the Vancouver Visitors' Bureau, thinks that 
Vancouver Historical Insights programs can pay for themselves by 
way of services to tourists and convention visitors. He has 
I offered to help advertise and utilize their programs through the 
Visitors' Bureau. 

Historical Insights has been funded by the Department of Education. 
This funding ended abruptly on June 30, 1974, leaving the organiza- 
tion high and dry; without its monthly budget of $4,275 ($1,625 - 
i office and overhead, $2,650 for 3 staff members). 
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Clause No. 7 Continued . 

Vancouver Historical Insights Monthly Cost 


(A) Fixed Office and Overhead Costs Per Month* 


Rent and Taxes $700 

IBM Lease 50 

Insurance 15 

Xerox Lease 85 

Transportation 200 

Offlce/Mlsc 100 

B.C. Tel 40 

B.C. Hydro 50 

Printing 200 

Slides & Projectors/Bulbs 150 

Postage 35 


$1625 

*Based on last year plus Increased rent 
and taxes plus 15% 


(B) Wages 

Raymond McAllister $1100 

Ron Meyer (part time) 550 

Al Horne 1000 

$2650 

(C) Totals 

Overhead and Wages $4275 


Now the organization needs time and Interim funding 
to become self-supporting. In addition to selling visitor 
and convention tours, Historical Insights educational pro- 
grams should be able to pay for themselves by way of charg- 
ing schools and students for services. There Is reason to 
believe, based on Its past high degree of acceptance among 
educators on every level, that these tours can continue to 
provide a valuable educational experience which Individual 
School Boards and Social Studies classes throughout the 
Lower Mainland will pay for. 

Also, In the next few months there will be a call 
on the part of the Host Secretariat of External Affairs 
and the Non-Governmental Organizations Involved In the 
hosting aspects of Habitat 76, for the kinds of services 
which Vancouver Historical Insights offer. Mr. Fladell, 
the City's UN Conference Coordinator, will encourage the 
paid use of Vancouver Historical Insights services by the 
Federal Government. 

In order to help Vancouver Historical Insights develop 
a self-supporting program over the next few months, the 
Director of Social Planning RECOMMENDS: 

City Council approve a grant of $12,000, payable 
as follows : 

July - $1,500, August - $3,000, September - $3,000 
October - $3,000, November - $1,500, 
for salaries and operating expenses. 

This recommendation Is based on the fact that Historical 
Insights has already begun to acquire revenue for some of Its 
services and on the expectation that the organization may be 
self supporting by the end of this year. Raymond McAllister, 
Director of Historical Insights agrees with this. 

The Comptroller of Budgets advises that If this report Is 
approved, the source of funding will be contingency reserve." 


The City Manager submits the Recommendation of the Director 
of Social Planning f or . Council ' s CONSIDERATION. 


AUG 4 1970 

Board of Administration, July 31, 1970 (WORKS - 4) 


Clause 5 Cont/d. 


The Tender provided for prices to be offered for 12 and 
24 month periods for Sand picked up at Contractor ' s depot 
by City trucks. 

In order to make a fair comparison of the five bids sub- 
mitted, it was necessary to consider hauling costs to a 
central location within the City, from the supplier's 
stockpile . 

A comparison of the bids which produce the lowest on-site 
cost for (a) Sand supplied by non-Union labour, and (b) 
Sand supplied by Union labour, is as follows. The hauling 
is by City trucks in both cases, and the cost is based on 
ton/miles in 6 cubic yard trucks from supplier's depot to 
a common central location: 

Bidder (a) Basic Materials Ltd. (b) LaFarge Concrete Ltd. 

1 or 2-Year Contract 1-Yr. Contract 2-Yr. Contract 

Cost of Sand $18 , 810 . OO/Yr . $30,000.00 $33,000.00/Yr. 

Cost of Hauling $14,000.00/Yr . $ 5,000.00 $ 5,000.00/Yr. 

Total Cost of 12 Mos. $32,810.00/Yr. $35,000.00 $38,000.00/Yr. 

Price adjusted for 

Local Content $31,169.50 $33,439.00 $36,307.90 


Cost comparison between 
low bid and second low bid 

with price adjusted for $ 2,269.50 $ 5,138.40 

Local Content LOW BID or 7.28% or IS.AQfo 

UNION STATUS NON-UNION UNION 

Sand produced at RICHMOND, B.C. FRIDAY HARBOUR, WASH., U.S. A 

Haulage for LaFarge Concrete Ltd. based on collection from their Main 
Street site. 

Should Council rule in favour of the low bid, we RECOMMEND 
acceptance of a two-year contract. 

Should Council rule in favour of the second low bid, we RECOMMEND 
acceptance of a one-year contract. 

Contract satisfactory to the Corporation Counsel. " 
Your Board 

Submits the foregoing report for the CONSIDERATION of Council. 


FOP. ADOFilON SEE PAGE^S)...?.^.^^^^ 


Manager's Report, July 18, 1975 

8- Park Board - Kitsilano and Sunset Ice Rinks 


(FINANCE - 10) 


The follotfing report has been received from the Director of Finance: 

"The Vancouver Park Board by letter dated July 15, 1975, requests City 
Council approval of awarding contracts for the Kitsilano and Sunset Ice 
Rinks. Uie letter is quoted in fiiLl as follows: 

'Re: Kitsilano and Simset Ice Rinks 

On July 9, 1975, three selected tenders for 
construction of the above two ice rinks were 
opened in public at the Park Board office. 
A tabulation prepared by the Architects on 
the three bids is attached. 

Park Board irianbers were polled and agreed 
that City Council should be requested to 
enter into a contract on behalf of the Park 
Board with A.R. Grinwood Ltd. for a manage- 
ment contract for the two ice rinks for an upset 
price not to exceed $2,930,000. 

This amount conpares with the funds available 
for the two ice rinks of $3,148,000. The 
Board had originally budgeted $2,840,000 for 
a contract for the two rinks, retaining 
$308,000 for architects fees and equipment 
and furnishings. Ihe vpset price of $2,930,000 
will leave only $218,000 for architects fees 
and eqmpnient and furnishings, v^iich is $90,000 
short of our original allocation. The architect 
and contractor have assured the Si^jerintendent 
of Parks that they will be able to redvice the 
total cost to the City by at least $90,000 on 
the two rinks by negotiating on construction de- 
tails. The City Council considered a Manager's 
report dated January 10, 1975, that gave a 
sijmmary of the financing for the rinks (copy 
attached) . 

Your early approval of the foregoing request 
would be appreciated. ' 

The Park Board allocation of $2,840,000 plus $308,000 for a total of 
$3,148,000 would appear to be correct based on the City Manager's report to 
Council of January 10, 1975, regarding financing of the ice rinks. That re- 
port indicated a short fall of $567,500 which has since been approved by 
Council in the 1975 Supplementary Capital Budget. However, the estimates 
at that time included only $28,500 for the Ice Rink Stiic^ Groi?) and this 
amount appears to be overspent at this time. I have been unable to resolve 
the nature of the over esqaenditure with the Park Board beca\:ise of the rush 
to get this present report to Council. Therefore, it may be necessary for 
Council to provide some extra funds, probably next year, to cover over ejq^en- 
ditxares . 

All financing assunes that Coirmunity Recreation Facility grants of 
$333,333 will be received for each rink. 


The above request of the Park Board is submitted for Council OONSlDERATIOM." 

The City Manager submits the above report of the DirectX)r of Finance for Council 
CONSIDERATION. 


FOR CGUNCil ACTION SEE PAGEfS)^^6£. 
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Manager's Report, July 18, 1975 


(PERSONNEL - 1) 


PERSONNEL MATTERS 


RECOMMENDATION ; 

1. "Program Budgeting" Attendance: Two Employees - 
Finance Department 

The Director of Personnel Services reports as follows: 

"On March 6, 1975 the attendance of two Finance Department employees was approved 
at a three day course in Montreal. However, the course was over-si±)Scribed and the 
required funds of $1,530. were held committed and thereby set aside for attendance 
at the next course on the same subject. 

Notification has just been received that the Division of Management Education, The 
University of Michigan, Ann Arbor, Michigan, has developed a six day covirse which 
provides the public administrator with the tools necessary to implement Program 
Budgeting in terms of a Results-oriented Decision-Making System, (Aug. 17 - 22,1975). 

The Director of Finance has indicated again, that he wishes Mr. R. B. Ross, 
Comptroller of Budgets and Mr. S. W. Smith, Budget Officer, to attend as both would 
be directly involved in the development and implementation of the planned program 
budgeting system for the City. 

For each participant the cost to the City, in addition to five days leave of absence 
with pay, would be approximately $1,060 (Registration Fee $395; Air Fare $305; Bus 
Fare $15; Hotel $150; Meals, Ground Transportation S Misc. $125.). The Conptroller 
of Budgets advises that the required total funds for the attendance of two eitployees 
of $2,120 ($1,530 already committed plus an additional $590.) would be available 
from Appropriation No. 7090/933 - Administrative and Technical Coxirses - All Departmen- 

The cost per participant exceeds $750, which is the upper limit the City Manager 
may approve for such training activity, and therefore is submitted to Council. 
I recommend that the request of the Director of Finance be approved." 

The City Manager RECOMMENDS that the foregoing recommendation of the Director of 
Personnel Services be approved. 


FOR COUNCIL AC'.iON SEE 


PAGE(S}....-d 
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Manager's Report, July 18 , 1975 (PROPERTIES - 1) 


PROPERTY MATTERS 


RECOMMENDATIONS ; 

1. Parcel D (R.P. 2347) lying in front of lots 1 & 2, 
Block 1, D.L. 184, 2215 Commissioner Street 


The Acting Supervisor of Property & Insurance reports as follows :- 

"This City property comprising approximately 94,000 sq. ft. 
of water and 5,000 sq. ft. of land was leased by way of 
assignment to Straits Towing Limited from June 1, 1955 to 
May 31, 1975. 

The property is presently utilized for a tug boat business 
and has been improved by the lessee with a two storey frame 
office building and wharves. The current rental is a land 
rent of $297.00 per month plus taxes as if levied. 

The lease agreement gives the lessee the right to renew for 
a further ten years and the lessee has exercised the option. 

All improvements made by the lessee have reverted to the City 
and after negotiation the lessee has agreed to the following 
lease . 

USE - for the purposes of a tug boat business 
TERM - June 1, 1975 to May 31, 1985 

RENT - $2,000.00 per month plus taxes as if levied for the 
first 2*5 years. 

RENT REVIEW - every 2% years and to be market rental value. 

REPAIRS - Lessee to repair to the standard of a prudent owner. 
Lessee not responsible for structural repairs to 
office building. The term structural to exclude 
roof cladding. 

INSURANCE - Lessee to carry public liability insurance and 

in addition all risk insurance on the wharves subject 
to the standard exclusions but to include collision 
coverage in respect of their own vessels. 

BUILDINGS 

& WHARVES - All existing and future improvements are City 
property. 

» 

LEASE AGREEMENT - to be satisfactory to the Director of 

Legal Services. 

RECOMMENDED that the above noted property be leased to 
Straits Towing Limited on the aforementioned terms and 
conditions . " 

The City Manager RECOMMENDS that the foregoing recommendation 
of the Acting Supervisor of Property & Insurance be approved. 

2. Rental Review - West Half of Argyle Street End 

Adjacent to Lot 20, East Half of Block Q., D.L. 328 

The Acting Supervisor of Property & Insurance reports as 
follows : 

"The Vest Half of Argyle Street End, South of Kent Avenue adjacent to Lot 
20, East Half of Block C, D.L. 328 is presently leased to Kerkhof Stone 
and Marble Ltd. for a 10 year period, August 1st, 1970 to July 31st, 198O 
at a rental of $25.00 per month subject to 1 year's notice of cancellation 
if required for municipal purposes. 


Cont'd . 
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Manager's Report, July 18, 1975 (PROPERTIES - 2) 

Clause 2 Cont'd 

The lease is subject to a rental review on August 1st, 1975 and the lessee, 
by letter dated June 17th, 1975 > has agreed to a rental increase from 
$25.00 per month to $50.00 per month. This rental is considered to be 
fair and reasonable for the present use which is access and open storage. 

EECOMMEtTDED That the foregoing rental increase be approved as of August 
1st, 1975." 

The City Manager RECOMMENDS that the foregoing Recoitunendation of the 
Acting Supervisor of Property & Insurance be approved. 


3. Anavets Senior Citizens Housing 
Lot D, Block 109, D.L. 264A 
Situated; 900 Block East 8th Avenue 

i The Acting Supervisor of Pix»perty & Insurance reports as follows: 

I "On August 29, 1972 City Co\incil appixived the sale of Lots l5 to 19 (now known 

j as Lot D), Block IO9, D.L. 261+A to the Anavets Senior Citizens' Society. In 

February, 1973 the Society took title to the property. The City retained 
I an option agreement to re-purchase the lands at the net sale price if con- 

I stiuction for senior citizens' housing did not take place by August 29, 19714.. 

I>ue to the delay in issuing a development permit the Society requested a six 
month extension to the option. On Au^st 9» 1971+ City Coimcil approved their 
request and extended the option to February 28, 1975. 

When the Society put plans out for tender they were advised that the bids 
were too hi^ for C.M.H.C. to service the project. Construction was there- 
fore delayed and a further extension to the option was requested from the 

; City. On January 28, 1975 this was approved for a further 6 months to 

i August 28, 1975. 

i Anavets Senior Citizens Society have been unable to resolve their financing 

! difficulties. However, with a view to cutting costs they have submitted plans 

to the City Planning Department but it is very unlikely that they will com- 
plete all financing requirements by August 28, 1975. 

The Anavets Senior Citizens Housing Society have indicated their desire to 
complete this project and the delays appear to have been xinavoidable. It 
is anticipated that a further 6 month extension to the option will enable 
them to resolve their financing difficulties. 

j RECOMMENDED: 

; That Anavets Senior Citizens Housing Society be granted an extension of 6 

j months from August 28, 1975 to February 28, I976; the City to have 3 months 

from that date in which to exercise its option; this extension to be sub- 
ject to any documentation deemed necessary by the Director of Legal Services." 

i The City Manager RECOMMENDS that the foregoing recommendation of the Acting 
Supervisor of Property & Insurance be" approved. 


4. Execution of priority agreement for mortgage - 731 

Union Street, Lot 34, Block 92, District Lot 181, Plan 196 

The Director of Legal Services and the Acting Supervisor of 
Property and Insurance report as follows: 

"This property is part of the Strathcona Rehabilitation Project 
and the owner Ngun Kow Yee Chiang on June 8, 1972 executed a 
mortgage to the City in the amount of $3,000 of which $750 is 
repayable to the City. The balance will be forgiven if the 
terms of the mortgage are complied with until June 1, 1977. 

The mortgagor wishes to borrow an additional amount of $10,000 
but the Credit Union requires that its mortgage be registered 
as a first charge. The City has been requested to execute a 
priority agreement permitting registration of the new mortgage 
as a charge in priority to the mortgage held by the City. 


Cont'd . . . 
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Clause 4 Cont'd 

It is estimated that the market value of the property is well 
in excess of the combined proposed mortgages and the City's 
interest in the property would be well protected as a second 
mortgagee . 

It is recommended that the Director of Legal Services be 
authorized to execute a priority agreement, satisfactory to 
him, between the City of Vancouver and Vancouver City Savings 
Credit Union as mortgagee." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Director of Legal Services and the Acting Supervisor of Property 
and Insurance be approved. 


CONSIDERATION : 

5. Sale of Lots 1-4, Blocks 1 & 2, D.L. 311 and Lots 
18-20, Block 21 and Lot 20, Block 32, D.L. 319 
etc.; Situated N.W. Corner of Ash and S.W. Marine 
Drive 


The Acting Supervisor of Property & Insurance reports as follows :- 

"On September 10th, 1974, City Council approved the sale of 
Lots 1-4, Blocks 1 & 2, D.L. 311 and Lots 18-20, Block 21 and 
Lot 20, Block 32, D.L. 319, etc., situated N.W. Corner of Ash 
and S.W. Marine Drive, to the Cheshire Homes Society of B.C. as 
a site for the physically handicapped, subject to the conditions 
outlined in the report to Council by the Supervisor of Property 
and Insurance. Council established the sale date at 120 days 
from the date of approval of the sale or the date of issuance of 
a Development Permit, whichever is the sooner. This four month 
interim period between approval of sale and date of sale was ^ 
allowed to permit the Society time to submit plans and arrange 
financing etc. 

Subsequently, this office advised the Society that principal and 
other sale costs were due and payable by January 8th, 1975, and 
informed them that in accordance with the City's policy, any out- 
standing principal after that date would be subject to interest 
at the current rate of 10*5%. 

The Society requested an extension of the sale date from January 8, 
1975, to July 8, 1975. This was to enable them to resolve their 
financing as they wished to apply in January, 1975, under C.M.H.C.'s 
new regulations. Council approved the request on January 14th, 
1975, thus creating a saving to the Society and a loss to the City of 
approximately $13,000.00 in interest charges and property taxes. 

Cheshire Homes Society have now submitted a request for a further 
time extension from July 8th, 1975, to July 8th, 1976, as their 
financing is still unresolved. Their application for funding 
has been submitted to C.M.H.C., but its acceptability depends 
upon the contribution to be made by the Provincial Government. 
The Provincial Government is not prepared to make any commitment 
at this time, consequently C.M.H.C. are also unable to make a 
commitment. 

A statement has been submitted to Cheshire Homes including taxes 
for the period July 8th to December 31st, 1975. Any principal 
outstanding after July 8th will be subject to interest at the 
rate of 10%% if sale date is not deferred. 

In considering the Society's request for a deferred date of sale. 
Council may wish to be aware that the property is being sold 
below market value. If Council approves extending the sale date 


Cont'd 
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(PROPERTIES - 4) 


Clause 5 Cont'd 

for a further 12 months, this property will have been tied up 
for almost two years. There has been no principal, taxes or in- 
terest paid and there is no guarantee that Cheshire Homes will 
obtain their financing. 

Several co-operatives and Senior Citizen Societies are having 
difficulty obtaining financing. The offer of two sites to the 
Provincial Government for Co-op developments, approved by Council, 
has been declined by the Government and at least one Senior Citi- 
zens' Society has been unable to obtain funding. 

This request for a deferment of date of sale from July 8, 1975 to 

■p^^J' Cheshire Homes Society is placed before Council 

for CONSIDERATION." 

The City Manager submits the foregoing report of the Acting Supervisor 
ot Property and Insurance to Council for CONSIDERATION. 


6. Thunderbird Neighbourhood Development 

St. Margaret's Reformed Episcopal Church 


The Acting Supervisor of Property & Insurance reports as follows :- 

"A report dated April 24, 1975, by the Standing Committee on 
Planning & Development went to City Council on May 6, 1975, 
re development of City-owned land in the Thunderbird Neighbour- 
hood. 

The Standing Committee made a niomber of recommendations, i.e., 
'A - K' , which Council adopted after amending Item 'D', which 
dealt with the sale to the Conf ratellanza Italo-Canadese . 
Amongst others the following resolutions were passed :- 

' (B) THAT the City of Vancouver offer for sale to General 
Distributors 5.0 acres of land, being Blocks 107 & 
108, Section 28, T.H.S.L. together with the road 
allowance of Fourth Avenue east of Skeena Street, for 
the purpose of constructing a warehouse. 


' (C) THAT the City of Vancouver offer for sale or lease 
to St. Margaret's Church a site of 1.5 acres 
surveyed from the Third Avenue road allowance East 
of Skeena Street and Block 106, Section 28, T.H.S.L. 
for the construction of a church and day-care facility; 


' (D) THAT the City of Vancouver offer for sale or lease to 
the Conf ratellanza Italo-Canadese, 2.0 acres surveyed 
from the western portion of Block 96, Section 29, 
T.H.S.L. at a price of $100,000 per acre , for the 
construction of a community centre; such sale or lease 
to be subject to the purchaser or lessee making appli- 
cation and obtaining rezoning for such site. ' 

Based on City Council's adopting the foregoing St. Margaret's 
Church and General Distributors were advised that our negotiators 
would be contacting them to settle a price for their sites. 

Subsequently, St. Margaret's Church advised they were of the under- 
standing that the sale to them would be at the same per acre price 
as to the Conf ratellanza Italo-Canadese. The Mayor and Chairman 
of the Housing Committee have advised that this was also their 
understanding. 

The estimated market value of the St. Margaret's Church site is 
$217,800 per acre for a total of $326,700. However, based on 
$100,000 per acre the sale price would be $150,000. 


Cont'd 
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(PROPERTIES - 5) 


Accordingly, the matter of clarifying the sale price for 1.5 acres 
of land to St. Margaret's Church, as part of the Thunderbird 
Neighbourhood Development, is submitted for the CONSIDERATION of 
Coiincil. All other normal adjustments and conditions already 
approved by Council are still to apply." 

The City Manager submits the foregoing report of the Acting Supervisor 
of Property & Insurance to Council for CONSIDERATION. 

INFORMATION ; 

7 . Demolitions 

The Acting Supervisor of Property & Insurance reports as follows :- 

"I have received and opened quotations from various contractors 
for demolition of the structures listed below and have awarded 
the contract to the low bidders as noted :- 


Property 

1313 West 3rd Avenue; 
(Lot 3642, 
False Creek) 


Project 

False 
Creek 
Redevelop- 
ment 


Successful 
Bidder 

Bob ' s Power 

Demolition 

Ltd. 


City To 
Pay 


This is for the demolition of the Workshops 
and Offices 


Code No. 


$3,300.00 316/1625 


1061-63 Seymour St. Civic Phillip J. 

(Lot 26, Blk. 83, Purposes Blackall 

D.L. 541) 


$765.00 4769/ 


1025 Thurlow St. , 
(D of 20 & E.h of 
19, Blk 22, D.L. 
185) 


Nelson 
Park 


John McLean $580.00 4189/ 


This demolition was approved by Council on 
June 17th, 1975. 


1866 & 1872 W. 
5th Avenue, 
(W.>s of 4 & E.Jj 
of 3, Blk 267, 
D.L. 526 


Housing 
Site 


Johnston & 
McKinnon 
Demolitions 
Ltd. 


$2,450.00 146/1901 


This demolition was approved by Council on June 17th, 
1975. " 


The City Manager has confirmed the above contracts and submits 
the foregoing report of the Acting Supervisor of Property & 
Insurance to Council for INFORMATION. 


FOR COUNC!! ACTION SEE PAGE{S)i?;? 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON FINANCE & ADMINISTRATION 

JULY 10, 1975 


A meeting of the Standing Committee of Council on Finance and 
Administration was held in the No. 2 Committee Room, Third Floor, 
City Hall, on Thursday, July 10, 1975 at approximately 1.30 p.m. 

PRESENT: Aid. Volrich, Chairman 

Aid. Bowers, Marzari 
Kennedy, Sweeney 

CLERK: G. Barden 


RECOMMENDATION 

1. Discussion on all matters pertaining to Labour Relations . 

Mr. Graham Leslie of the Municipal Labour Relations Bureau 
was invited to meet with the Committee to discuss all matters per- 
taining to labour relations. 

The Chairman stated that Council has been disappointed with 
the results of the labour negotiations; the increase they were 
obliged to approve was excessive and imposed an unfair burden on 
the tax-payer. The Council is also dissatisfied with the process 
by which negotiations were concluded. The Council had not been 
involved and only received general reports. The Chairman questioned 
the efficacy of the present practice which permits municipalities, 
within the G.V.R.D. to opt out of the joint bargaining process. He 
asked Mr. Graham Leslie for comments on the negotiations and ways of 
improving future bargaining. 

Mr. Leslie stated that one solution could be timing of 
negotiations. The Committee of Mayors has commissioned the G.V.R.D. 
Labour Relations Bureau to examine the whole structure of negotia- 
tions and this report should be presented to the affected Councils 
late this year. Mr. Leslie noted one reason for the high settlement 
was that almost 4% of the 1975 settlement resulted from the short- 
fall in the total settlement package for 1974. 

The Committee discussed timing of the negotiating process and 
the handicap municipalities are under in terms of establishing their 
budgets. They questioned the Union's practice of calling sudden study 
sessions which are completely irresponsible and should be stopped. 


Following further discussion, it was 
RECOMMENDED 

(a) THAT all Municipalities in the G.V.R.D. be urged to 
agree to joint negotiations in the future. 

(b) THAT the G.V.R.D. Review Committee examine ways and 
means of improving the bargaining process and 
position. 

(c) THAT the G.V.R.D. Review Committee give consideration 
to the unsatisfactory present timing of negotiations 
with reference to budgeting. 

(d) THAT communication and information to members of the 
involved Councils be improved upon. 
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2. Furniture Requirements - Health Department . 

The Committee had for consideration a Manager's Report dated 
July 4, 1975. (Copy circulated). 

On December 17, 1974, Council approved the purchase of a new 
building on West 8th Avenue to accommodate the Health Department. 
The Administrative Analyst reported that discussions had taken 
place with the Purchasing Agent, the Medical Health Officer and 

the City Architect which produced an itemized list of furniture and 
equipment requiring funding of up to $108,075, summarized as 
follows : 

1. Central Office 

Replacement Furniture $ 2,4 00 

Additional Furniture 2, 500 $ 4,900 

2. Central Office 

Upgrading Library Facilities 5,200 5,200 * 

3 . Central Office 

25 Cubic Foot Refrigerator for 
Storage of Immunization 

Vaccines 1,600 1,600 * 

4 . Burrard Health Unit 

Replacement Furniture 22,000 
Additional Furniture 2,330 24,330 

5. Demonstration Kitchen 1, 600 1,600* 

6. Enlarged Dental Office 32,900 32,900 * 

7 . Community Care Licensing Staff 

Replacement Furniture 1,900 
Additional Furniture 2 ,500 4,400 

8 . Volunteers for Seniors - Staff 

Replacement Furniture 600 
Additional Furniture 700 1,300 

9 . Common Areas - 

Replacement Furniture 4,000 
Additional Furniture & Equipment 12,520 16,520 

10. Moving Expenses 5 ,500 5, 500 

$98,250 

Plus 10% = $108,075 

* Extension of service 

The Director of Finance advised that funds are available as 
follows : 

1975 Supplementary Capital Budget Provision $ 83,875 

1975 Furniture Replacement Program 24,200 

TOTAL $108,075 


It was noted that the established practice has been to allow 
a 10% contingency for price changes and minor furniture items when 
providing funds for furnishing new premises. 
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Clause No. 2 Continued . 

The City Manager advised that the following items would provide an 
extension of service - Library facility. Refrigerator, 
Demonstration kitchen, and Enlarged Dental Office. 


The Committee questioned the establishment of an enlarged 
dental office and felt the Health Department should submit a more 
detailed report on this item. 

Following further discussion, it was 

RECOMMENDED 

(a) THAT City Council approve an amount of $62,645 for 
replacement and additional furniture and equipment 
as follows: 

Furniture for: 

Central Office Staff $ 4,900 

Burrard Health Unit Staff 24,330 

Community Care Licensing Staff 4,400 

Volunteers for Senior Staff 1,300 

Common Areas 16,500 

Moving Expenses 5,500 

$56,950 

Plus 10% = $62,645 

(b) THAT funds be provided in accordance with the Director 
of Finance's statement contained in this report. 

(c) THAT the Medical Health Officer submit a detailed 
report on the request for an enlarged dental office. 


3 . Sale or Leasing of Land in Champlain Heights - Areas E & F . 

The Committee had for consideration a Manager's Report dated 
July 3, 1975 (copy circulated) wherein the Director of Finance 
advised there is a need for Council policy on the marketing of 
land in Champlain Heights - areas E & F as to whether the land 
should be leased or sold. The report put forward arguments in 
favour of either alternative. 

The Committee opted in favour of leasing the land and following 
discussion, it was 

RECOMMENDED 

(a) THAT all the land in areas E & F of Champlain Heights 
be leased on a long term basis, lease payments for non- 
market housing to be on a monthly, annual, or other 
periodic basis, pre-paid leases to be sold for the land 
for market housing. 

(b) THAT the land in enclave 1 be offered on the basis of 
60 year leases. 


AUG 4 1970 
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Board, of Administration, July 31, 1970 


(SOCIAL - 1) 


SOCIAL SERVICE & HEALTH MATTERS 


CONSIDERATION: 


1. Indigent Burials 

The Acting Social Service Administrator reports as follows: 

"On June 9, 1970 a recommendation by the Acting Social 
Service Administrator was made to Council to increase 
the amount paid for an indigent funeral from $145.00 to 
$200 (less S5.00 fee for minister) in line with the 
Provincial Government's approved maximum. 

Council at that time referred the matter back to the 
Social Service Department with a request that prices 
charged by the Glenhaven Memorial Chapel Ltd. and the 
Memorial Society of B.C. be investigated. 

Letters have now been received from both these Organiza- 
tions setting out what they are prepared to provide in the 
way of a funeral and the price they would charge. These 
are summarized as follows : 

(a) Glenhaven Memorial Chapel Ltd . is located at 
1235 East Hastings Street and the proprietor 
is G. A. Martin. 

Glenhaven is prepared to provide a full funeral 
for $195.00 plus $5.00 ministerial fee. Funerals 
would be held on any day except Saturdays and 
Sundays. This price would be available on a 12 
month contract basis. 

(b) First Memorial Services Ltd . is located at 
1505 Lillooet Road, North Vancouver. 

The Society has offices, chapel and crematorium 
at this location and is prepared to arrange for 
funeral or memorial service in any church in 
Vancouver or use its own chapel in North Vancouver. 
The price for this service, on a contract basis, 
is quoted as $185.00 which includes the ministerial 
fee . 

The other alternative open for Council's decision is the 
possibility of continuing the present arrangements of 
rotating the indigent funerals between the twelve funeral 
directors on a monthly basis. Payment would be $195.00 
plus $5.00 ministerial fee, the maximum rate approved by 
the Provincial Government. 

The present contract with the funeral directors, dated 
June 1957, has a Clause #6 stating that 'It is agreed 
between the parties hereto that this agreement may be 
terminated at any time by either party hereto giving to 
the other six months' notice thereof in writing.'" 


Your Board 

Submits the matter to Council for CONSIDERATION. 


Report to Council 

Standing Committee of Council 

on Finance and Administration Page 4 


4 • Community Disparity Fund - Vancouver's Claim . 

A memo dated July 9, 1975 from the Director of Finance re 
Community Disparity Fund - Vancouver's Claim was circulated at the 
meeting. Enclosed with the memo was a circular from the Department 
of Municipal Affairs stating a deadline of July 31, 1975 for sub- 
mission of applications for grants to be dispersed from the Com- 
munity Disparity Fund. The Director of Finance also submitted a 
draft brief and claim for consideration of the Committee. 

The circular from the Department of Municipal Affairs states 
that preference will be given to those applications requesting 
assistance for capital works, including the purchase of equipment, 
not assisted by other Provincial or Federal funds - i.e. the Sewe- 
rage Facilities Assistance Act, the Community Recreation Facilities 
Fund, National Housing Act, or water assistance as provided by the 
Natural Gas Revenue Sharing Act. 

The Committee noted that the Natural Gas Revenue Sharing Act 
provides for an amount of $3 million in the Community Disparity 
Fund and the Director of Finance proposes making application for 
$2 million of this fund for the City of Vancouver. The draft brief 
and claim outlined potential suggestions for areas of claim, which 
reflects the "preference" statement in the circular from the 
Department of Municipal Affairs. 

Following discussion, it was 

RECOMMENDED 

(a) THAT the Director of Finance prepare a revised 
application to the Community Disparity Fund claiming 
$2 million on behalf of the City of Vancouver 
incorporating the various suggestions made by the 
Committee. 

(b) THAT the Director of Finance submit this application 
to Council for approval/ concurrent with this Report. 


The Meeting adjourned at approximately 3.30 p.m. 


Foi? coutKiL ham see paqhsi^iS. 


607 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING & DEVELOPMENT 



JULY 10, 1975 

A meeting of the Standing Committee of Council on Planning and 
Development was held on Thursday, July 10, 1975 in the No. 1 
Committee Room, Third Floor, City Hall, at approximately 3:40 P.M. 


PRESENT; 


ALSO PRESENT; 


COMMITTEE CLERK; 


Alderman Bowers, Chairman 

Alderman Bird 

Alderman Cowie 

Alderman Harcourt 

Alderman Kennedy (Items 1 to 5) 

Alderman Marzari (Items 3 & 4) 

M. L. Cross 


RECOMMENDATION 

1. Official Development Plan For The Downtown 

The following memorandum dated July 9th, 1975 from the Chair- 
man was distributed at the meeting: 


"The Downtown Study Team has advised me that the Committee 
has not finally considered the section of the Official 
Development Plan for the Downtown with respect to Height 
of Buildings. 

"On April 29th, 1975 the Committee considered the following: 

"The height of buildings shall not exceed 
the height limits prescribed and illustrated 
on Plan 3; except as follows: 

1. The Development Permit Board may, in 
its discretion, permit buildings which 
exceed the prescribed height limits, 
after taking particular account of the 
overshadowing, view obstruction, and 
other environmental criteria set out in 
the Design Guidelines. However; in no 
case shall the maximum height as may be 
permitted exceed 450 ft." 

and RECOMMENDED 

"THAT the Section on Height of Buildings be approved." 


" On May 13th, 1975, Council passed the following motion: 

"THAT the section on Height of Buildings be 
referred back to the Standing Committee on 
Planning and Development for further consid- 
eration following a meeting of the Committee 
and other members of Council with the G.V.R.D. 
on the Livable Region Plan." 


Representatives of the Downtown Study Team will be present 
at the meeting of the Committee of July 10th, 1975 in 
order that this section of the Official Development Plan 
nay be considered for inclusion in the O.D.P. " 


Continued on Page 2. 
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Clause No. 1 Continued 


RECOMMENDED 

THAT the section on height of buildings in the 
Official Development Plan for the Downtown be 
approved. 


2 . Granville Street Pedestrian Transitway - Phase II 

Council, on June 24th, 1975, when considering a report of 
the City Manager dated June 13th, 19 75 submitting a joint report 
of the Director of Social Planning, City Engineer and Chief 
Constable, referred consideration of bus shelters, washrooms, 
short-term parking and a police sub-station to the Standing Com- 
mittee on Planning and Development (copies of the reports are on 
file in the City Clerk's Office). 

a) Bus Shelters 

A breakdown of the $8000.00 cost for the bus shelters 
proposed by Seaboard Advertising Limited was requested at 
the Council meeting for consideration by the Committee. 

Mr. R. C. Boyes , Deputy City Engineer, reported that 
the cost would be shared one-half by Seaboard Advertising 
and one-half by the City of Vancouver. It could not be a 
local improvement levy. 

Mr. M. Egan, Director of Social Planning, advised that 
the bus shelters should not contain benches. 

The Chairman noted the following letter dated July 8th, 
1975 which he had received from Mr. E. Smith, Vice-President 
Western Region - Trans-Ad. 


" It la our understanding that consideration Is belnr; n^lven 
to a proposal for a Transit Shelter on the Hall and Adver- 
tising'^ In conjunction therewith. 

" We would appreciate the privilege of discussing this pro- 
ject with you nnd we would welcome th« opportunity to 
submit a formal Tender In that regard. 

" Our business Is Transit Advertising - I.e. In and on buses, 
streetcars, trolley coaches and subway cars. Also "In 
site" advertising lu subway stations. 

" We have many raany years of experience and expertise In the 
business and are specialists -In not only advertising In 
and on Transit Vehicles but also In specialized and custom- 
ised back-llghtcd and face-lighted advertising displays. In 
stations, walkways and shelter areas, etc. 

" We have access to both National and Local Sales through our 
offices across Canada and could make our expertise and ex- 
perience available to you. 

'■ We are available for' discus sloi(i at your convenience. " 


Continued on Page 3 . 
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Clause No. 2 (a) Continued 


Mr. Smith advised that his company does not have a 
model of a bus shelter. Their company usually take the 
specification laid out by the companies and within the 
specifications make alterations and tender on what is required. 

Mr. R. Sinclair of Seaboard Advertising Limited dis- 
played their model of the proposed bus shelter. Seaboard 
has offered to pay one-half the cost of construction, the 
cost of cleaning the shelters, plus an amount for vandalism, 
in exchange for two panels of advertising. They have 
agreed to controlled advertising. He advised that if their 
proposal is approved for the two prototype shelters on the 
Mall, Seaboard would not expect to hold a franchise on any 
others that might be constructed. The normal procedure of 
obtaining designs and competitive bids could be followed. 

RECOMMENDED 

THAT two prototype shelters, utilising the Seaboard 
design, be constructed on Granville Mall - one at 
the north end containing benches and one at the 
south without benches, to contain a limited amount 
of controlled advertising; the cost to be shared - 
one-half by Seaboard Advertising and one-half by the 
City of Vancouver. 


b) Public Washrooms 

The Committee 
RECOMMENDED 

THAT the City develop washroom facilities at the 
north and south ends of Granville Mall at City 
expense; locations to be selected bv the City 
Engineer and reported back with costs to the 
Committee . 


c) Parking 

The Engineering Department reported that an approxi- 
mate 10% reduction in parking has occurred on the south 
end of the Mall and it is proposed to construct a short- 
term parking facility of 560 spaces in the Seymour /Helmcken 
area. Mr. J. Adams of Adams Properties, the owner of the 
parking garage on Seymour Street opposite the Orpheum 
Theatre, advised that a parking facility in the proposed 
location would be too far from the actual shopping area of 
Granville Mall and would be a financial disaster. He 
stated that his parking garage, which runs from Seymour 
through to Richards Street, is never full and if it was 
feasible, they would construct additional floors to handle 
the parking demand. The demand has not been great enough 
to justify the capital cost of adding two floors. The 
Committee 

RECOMMENDED 

THAT development of a short-term parking facility 
for Granville Mall not be pursued at this time. 


Continued on Page 4. 
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Clause No. 2 Continued 


d) Police Sub-Station 

Inspector K. Brown, who is in charge of Division 1 
(Downtown area) , stated that what the Police Department 
requires is not really a sub-station on the Mall itself 
for the policemen but rather a store-front operation for 
the use of police and other organizations. At the present 
time there are beat men on the Mall 24 hours per day. If 
someone is taken into custody or requires aid, the police 
have to leave their beat to deliver the person either to 
a youth resources centre or to the police station. If 
they have a store-front operation, the person could be 
taken inside and someone else could come and deliver the 
person to the appropriate place. 

Alderman Harcourt advised that an inventory of 
services for youths was being prepared for the Community 
Services Committee and indicated that a comprehensive 
programme to deal with youths at the south end of Gran- 
ville Street should be worked into the study. 

RECOMMENDED 

THAT the matter of a Police Department facility for 
the south end of the Granville Mall be referred to the 
Standing Committee on Community Services to incorpo- 
rate a joint approach with Police and Youth Resources 
Centres into their study of the inventory of services 
for youths. 


3 . Central Broadway Urban Design Study 

The Committee considered a report of the City Manager dated 
July 3rd, 1975 and the Urban Design Guidelines for Central 
Broadway prepared by Norman Hotson Architects (on file in the 
City Clerk's Office). 

Distributed at the meeting were copies of a letter of 
transmittal dated June 23rd, 1975 from Mr. N. Hotson and a draft 
of the introduction to the Urban Design Guidelines (copy circulated) . 

Mr. M. Kemble of the Planning Department advised that the 
first recommendation in the report of the City Manager should 
state "report back in 60 days on the specific recommendations...." 
to coincide with the report back on general public discussion 
and comments on the Urban Design Study. 

RECOMMENDED 

A. THAT the Director of Planning report back in 
60 days on the specific recommendations as 
outlined in the Introduction to the Study 
Report, after further review and consultation 
with other concerned City Departments. 

B. THAT copies of the Urban Design Study be made 
available for general public discussion and 
comment, for report back in 60 days to the 
Committee. 


Continued on Page 5. 
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Clause No. 3 Continued 


C. THAT funds be transferred from the Planning 
Department Printing Sundry Reports Account 
73 8/9 3 to the Central Broadway Urban Design 
Study Account 7308/107. 

4 . Fairview Area Planning - Heritage Houses 

The Committee considered a report of the City Manager dated 
July 4th, 1975 in which the Director of Planning recommends that 
the recommendations contained in the Fairview Planning Committee 
report on Heritage Houses in the Fairview Slopes (copy circulated) 
be adopted and that appropriate City staff be instructed to carry 
out the task outlined in them. 

Mr. R. Sterne outlined the recommendations contained in the above 
Fairview Planning Committee report dated July 4th, 19 75 which are 
as follows : 

" (1) THAT Interim Development Control Guidelines No. 1, 3, 4, «nd 

7 for conditional uses In the CRH-2 and CK.M-3 District Schedules 
be deleted, and further THAT the follov/ing guidelines be adopted 
and added to the remaining: 

a) Do not approve demolition of buildings of heritage merit listed 
in Category A by the Vancouver Heritage Advisory Coninittee. 

b) Encourage the preservation of buildings of heritage merit listed 
In Category A, B, or C by the Vancouver Heritage Advisory 
Committee by allowing any appropriate use within the CRM-2 

and CRK-3 schedules subject to the condition that the building 
facade is restored to a reasonable degree to the original 
character as part of the development. 

c) No building listed in Category B by the Vancouver Heritage 
Advisory Committee can be demolished unless a development permit 
application has been approved for the property. Also, in the 
case of Category B buildings. Council approval of the demolition 
must be obtained. 

d) Encourage the retention of buildings listed in Category B or 
C by the Vancouver Heritage Advisory Committee by approving 
rehabilitation, and suitable alterations and additions to those 
buildings to increase their liveability, and also by allowing 
suitable infill development to take place on those properties. 

e) Do not include non-habitable basement and attic floor areas of 
a rehabilitated Category A, B, or C building in the calculation 
of allowable floor space ratio. Also, do not include the floor 
area of a rehabilitated Category A, B, or C building for the 
purpose; of calculating parking requirements. 

f) The retention of a house or houses listed in Category B or C 

by the Vancouver Heritage Advisory Comittee in the final design 
of a redevelopment scheme will be regarded as a significant 
positive feature in the analysis of a development permit application. 

9) Encourage new development which does not conflict with nearby 
residential development with respect to overall design, scale, 
style, building materials, and use. In the case where a new 
development is immediately adjacent to a building listed in 
Category A, B, or C, a sideyard should be maintained which is 
adequate to permit the use of compatible materials facing the 
existing building, to provide for light penetration, and for 
plants and trees. 

" (2) THAT the Directors of Finance and Housing, in co-operation with the 
Fairview Planning Committee and the Vancouver Heritage Advisory 
Committee, analyze the feasibility of and make recommendations concerning: 

c) the implementation of property tax incentives for the preservation 
of residential ly-occupied houses with htrltage merit, and 

b) a Heritage Rehabilitation Revolving Fund. 

" (3) THAT the Directors of Planning and Legal Services analyze the 

feasibility of and rake recomnondations concerning possible zoning 
and development control mechanisms to encourage the retention and 
preservation of buildings of heritage merit. This investigation 
should include, but not be limited to the Transfer of Development Rights. 

" (4) THAT City Council ask the Federal Government to review the terminal 
write-off clause in the Income Tax Act which benefits those who 
demolish older buildings." 


Continued on Page 6. 


standing Committee on Planning & Development 
July 10, 1975 


Page 6 


Clause No. 4 Continued 


Mr. D. Cornejo, Fairview Planner, advised that the Director 
of Planning supports the recommendations of the Fairview Planning 
Committee . 

The Chairman advised that he had received the following letter 
dated July 9th, 1975 from Mr. D. Cartwright, Chairman of the Fair- 
view Resident Owners Association. 


" On behalf of the Fairview Resident Owners Association I wish to indicate 
our approval and support of the four recommendations contained in the 
report "Heritage Houses in the Fairview Slopes" prepared by the Fairview 
Planning Committee. 

" Of particular concern to resident home owners is item b) of the first 
recommendation. This would act as an incentive to owners of older houses 
to preserve their buildings by being able to utilize a portion for commercial 
use. " 


After discussion, the Committee 
RECOMMENDED 

A. THAT Recommendation No. 1 of the Fairview 
Planning Committee be approved. 

B. THAT Recommendation Nos . 2 and 3 of the 
Fairview Planning Committee be referred to 
the City Manager to be undertaken as part 
of a Heritage Study with City-wide implica- 
tions . 

C. THAT Recommendation No. 4 of the Fairview 
Planning Committee be referred to the 
Standing Committee on Housing and Environ- 
ment for action. 


5. On-The-Water Boat Show/Rental Boat Dock 

The Committee considered a report of the City Manager dated 
July 3rd, 19 75 wherein the False Creek Project Manager recommends 
that the rental visitors boat dock on the west side of Heather 
Bay be approved in principle for use by rental and charter boats, 
yacht sales, visiting boats, future ferry terminal, etc., as well 
as use for a 9-day on-the-water boat show in the Fall of each 
year. The Director of Planning agreed in principle with the 
foregoing but is concerned about the location in the smallness 
of Heather Bay as shown on the map (copy circulated) . He also 
advised that the Urban Design Panel did not like the design. 

The Chairman advised that Council had approved an application 
for a 9-day on-the-water boat show for 1975. When people live 
in the area, they may not want the parking, etc. involved in a 
permanent rental boat dock. Mr. Sutcliffe, False Creek Project 
Manager, outlined the following conditions which would be attached 
to the 20-year Lease Agreement: 

(a) The City will give Marine Trades Association a 20 year lease 
and the Marine Trades Association will design, build, 
maintain and manage the rental/visitor boat dock, in 
accordance with the attached preliminary drawing. 


Continued on Page 7. 
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Clause No. 5 Continued 


(b) The dock will be used for rental and charter boats, yacht 
sales, visiting boats and, when the demand justifies it, 
sight- seeing boats and a ferry terminal. Maintenance and 
repair of boats will not be permitted. Harbour Ferries Ltd. , 
Granson Yacht Charters and Andy Robertson will 

have an opportunity to submit proposals. 

(c) The Marine Trades Association will have the right to use the 
dock for their annual floating boat show on nine consecutive 
days in September or such other date mutually agreed upon. 

(d) The Marine Trades Association will have the right to add 
approximately 500 feet of additional floats for the annual 
floating boat show in accordance with the attached preliminary 

.drawing. Only two piles will be permitted to anchor the 
temporary floats. These piles will be installed by the 
developer and will be covered with painted lithographs having 
a marine flavour. These same piles will serve as demarcation 
markers separating the proposed ferry dock from the Heather 
Marina activity and will be permanent. 

(e) The Marine Trades Association will not be permitted to erect 
a structure on land or water adjacent to the floats. A 
sales, admini stration or ticket office could be located in 
nearby commercial space. 

(f ) Parking will be provided by the City for the normal uses of 
the boat dock at a fee to be paid for by the Marine Trades 
Association. The Marine Trades Association will be respons- 
ible for extra costs incurred by the City for parking during 
the annual floating boat show. 

(g) The lease for the water lot and the fees for the parking 
and for the annual boat show will be negotiated by the 
Properties and Insurance Office. 

(h) On-shore displays during the floating boat show will be res- 
tricted to the Leg-In-Boot Square with designs being first 
approved by the City. 

(i) The B. C. Marine Trades Association will be required to obtain 
the necessary permits and approvals from the City of Vancouver 
and senior governments. 

He recommended 

(a) that the rental/visitor boat dock on the west side of 
Heather Bay, as illustrated on the attached drawing, be 
approved in principle, for use by rental and charter boats, 
yacht sales, visiting boats, and, when the demand justifies, 
sight-seeing boats and a ferry terminal, as well as for use 
for a 9-day on-the-water boat show in the Fall of each year; 

(b) That the application by the Marine Trades Association to 
design, finance, build and manage this boat dock and the 
annual boat show be approved, subject to the Marine Trades 
Association obtaining the necessary permits and approvals 
from the City of Vancouver and the senior governments, and 
subject to an agreement satisfactory to the City regarding 
water lot lease, use, and parking fees and costs; 

(c) that the B.C. Marine Trades Association be required to give 
Harbour Ferries, Granson Yachts and Andy Robertson an opportunity 
to bid for portions of the dock for various purposes, such as 
rental and charter boat yacht sales, sight-seeing, etc." 


Continued on Page 8. 
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Clause No. 5 Continued 
RECOMMENDED 

THAT the recommendations of the False Creek Project 
Manager be approved in principle, subject to the 
normal development permit application procedure. 

FURTHER THAT the Director of Legal Services be 
requested to include in the Lease Agreement, a three- 
year revision clause for termination of the lease if 
the development or its related parking are a cause of 
concern to the neighbourhood. 

(Aldermen Bowers and Cowie opposed.) 
At this point, Alderman Kennedy left the meeting. 


6 . Laurel & Heather Street Land Bridges 

The Committee considered a report of the City Manager dated 
July 3rd, 1975 wherein the False Creek Project Manager states as 
follows : 


" city Council, on June 11th, 1974 adopted Scheme C that showed 
pedestrian crossings linking Fairview to Area '6 and on February 
25th, 1975, approved the 1975 Capital Budget which outlined 6th 
Avenue crossing expenditures of $1,020,000 to be appropriated after 
1975. Also on February 25th, City Council requested the Parks 
Board and the Development Consultant to examine ways of making a 
more viable Destination Park in Area 6 to include an enlarged City- 
owned area south of 6th Avenue on the Fairview Slopes. 

" Inherent in Scheme C has been the provision of some parking for 
the park to occur under the Laurel Street Pedestrian Bridge. 

" The City, on December 17th, 1974 acquired the approximate 1.3 

acres of land at Laurel and 6th Avenue in a land exchange with the 
Provincial Government. 

" Council, on March 18, 1975 also approved that the Parks Board and 
the Project Manager in consultation with the Fairview Planning 
Committee, examine the development opportunities of city-owned lands 
to include specific consideration of using these lands for an 
integrated housing, open space and land bridge development. 

" On June 17th, 1975, Council endorsed a Park Con- 
ceptual Plan for Area 6 that includes these Laurel Street lands. 
The plan proposes that these be used as open space and for future 
community facilities, with a $57,000 landscape budget for the 
deck portion. 

" In summary, there have been four different uses proposed for City- 
owned land immediately south of the proposed Laurel Street Pedestr- 
ian bridge: 

-open spate; 
-community facilites; 
-parking 
-housing. 

" Some of these uses may appear to be conflicting, however, any one 
will be interconnected to the land bridge and thus influenced by 
its design and extent. As a result, it is concluded that the 
bridge and the land area are inseparable in terms of a design solu- 
tion. It is therefore necessary that a single study examine the 
issue of land bridges and Laurel Street land use. " 


Continued on Page 9. 
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The purpose of this study would be to have a consultant pre- 
pare alternative development programmes and economic analyses for 
the Laurel Street lands and prepare bridge design concepts for the 
Laurel and Spruce Streets locations to be reviewed periodically 
by a steering committee composed of members of the Engineering 
and Planning Departments, Parks Board staff and Fairview Planning 
Committee; such committee to be chaired by representative of the 
Development Group. 

The terms of reference for the consultant, as well as the 
tasks of the Steering Committee and False Creek Group are as 
follows : 

The Consultants: to produce design schematics and costs acceptable 

to the Engineering Department for pedestrian 
crossings that are attractive and appear inviting 
to the public at Laurel and Spruce Streets; 

to consider including some commercial or other 
development on the Spruce Street crossing, and to 
present an analysis of this consideration; 

to produce alternative cost recovery development 
programs for the 1.3 acres of City land at Laurel 
Street that considers each of the permitted uses, 
open space, housing, community facilities, and if 
necessary, additional uses that may be necessary to 
achieve the cost recovery objective. The City's 
recovery amount is to be determined by the Director 
of Finance; 

to provide 80 parking spaces for the use of park 
visitors within the Laurel Street design. There is 
to be no charge for park parking. These parking 
spaces could be shared by other users, but must be 
available for park visitors at the peak demand 
periods; 

to produce the bridge concepts parking and land use 
plans which would not exceed a cost to the City of 
$1,020,000 plus an additional $57,000. for land- 
scaping; 

The steering to review the report and make recommendations to 

Committee: City Council through the False Creek Development 

Group. 

t 

The False Creek to co-ordinate and to be responsible for managing 
Development Group: the study. 

The development procedure would be as follows: 

The Development Consultant to invite firms to express an interest 
to complete this study; to select a firm, based upon their curri- 
culum vitae and the staff members to be assigned; to review the 
submissions and selection with the City Manager and to appoint a 
firm. 

The report is to be completed in four weeks, the expectation being 
that the cost will not exceed $10,000. The cost of $10,000 is to 
come from the $1,020,000 budget for the Laurel & Heather Land 
Bridges, to be expended in 1975 rather than 1976, to be financed 
prior to 1976 through the False Creek Interim Financing Reserve. 


Continued on Page 10. . 
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Board of Administration, July 31, 1970 
RECOMMENDATION : 

2. Social Assistance Statements to 
Provincial Government and Canada 
Assistance Plan Payments 

The Acting Social Service Administrator and Deputy Director of 
Finance report as follows: 

"The Deputy Minister of Rehabilitation and Social 
Improvement on July 23, 1970 requested that the finalized 
social assistance accounts, which are presently three 
months in arrears, be brought up-to-date. It is imper- 
ative that we do so as delay in getting final reimburse- 
ment from the Government is costing the City approximately 
$40,000 per year in lost interest earnings. 

In addition, the accounts for sharing of staff costs under 
the Canada Assistance Plan and for Special Projects, in 
which the Federal and Provincial Governments share, are in 
arrears for some months and must be brought up-to-date so 
that money payable to the City of Vancouver can be collected. 

In order to bring up-to-date the social assistance monthly 
accounts and the payments under the Canada Assistance Plan, 
it is necessary to: 

(A) Provide funds for a key-punching service for social 
assistance accounts as the Data Processing Department 
is unable to handle the heavy backlog at the present 
time. The reasons for this are (i) the very heavy 
increase in volume of cheques being produced by the 
Social Service Department and (ii) the increased use 
being made of the Data Processing Department's 
computer by the Social Service Department because of 
changes in the accounting procedures. 

Supplying the key-punching service will help eliminate 
the problem and it is hoped that recent staff changes 
in the Social Service Department will also contribute 
to bringing the work up-to-date. 

(B) Hire the services of the City's external auditors on 
a time basis to bring the Canada Assistance Plan 
claims to senior governments up-to-date. The present 
Social Service and Finance staff is unable to devote 
the time required to do the detailed accounting work 
required to seek out the data required by the senior 
governments for these claims. 

RECOMMENDED that: 

(a) $5,000 be made available to provide key-punching 
service so that the Social Service Department's government 
accounts can be brought up-to-date. 

(b) That an additional $5,000 (which is a rough estimate) 
be made available to hire external auditors to bring the 
Canada Assistance Plan claims up-to-date. 

The total of $10,000 which may or may not be fully required 
be made available from the Contingency Reserve Fund." 

Your Board 

RECOMMENDS the foregoing recommendation of the Acting Social 
Service Administrator and Deputy Director of Finance be 
adopted. 
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Mr. S.Portner, a member of the Fairview Planning Committee, 
advised that there is an area of 266' x 240' at the street 
allowance for Laurel Street which should be considered as one 
site. The Fairview Planning Committee feels there could be a 
small community facility, an inviting entrance to the park, and 
a small amount of cooperative housing on this site. 


A. THAT the terms of reference for the consultants 
be approved with the cost recovery development 
programmes to include open space community faci- 
lities and a small amount of cooperative housing. 

B. THAT formation of the Steering Committee be 
approved. 

C. THAT the development procedure be approved. 


RECOMMENDED 


The meeting 


adjourned at 5:50 P.M. 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


July 10, 1975. 


A meeting of the Standing Committee of Council on Community 
Services was held in the No. 1 Committee Room, third floor. 
City Hall, on Thursday, July 10, 19 75, at approximately 
3:30 p.m. 

PRESENT : Alderman Rankin, Chairman 

Aldermen Marzari , Vice Chairman 

Alderman Boyce , 
Alderman Sweeney 
Alderman Volrich 

RECOMMENDATION 

1. Immigrant Services Centre - 8165 Main Street 

The Committee had before it for consideration a 
Manager's Report dated June 23, 1975, (circulated) in 
which the Director of Social Planning and the 
Medical Health Officer reported on the progress to date 
on the new Immigrant Services Centre which began 
operation at 8165 Main Street on January 27, 1975. 

Officials of the City Health and Police Departments, 
the South Vancouver Resources Board, Manpower and 
Immigration Department, and the Immigration Services 
Society all provide staff time and services at the 
Centre and representatives of these organizations were 
present at today's meeting. 

The Senior Social Planner reviewed the report, drawing 
the Committee's attention to the fact that in the 
four months from February to May of this year, 933 persons 
were interviewed or assisted at the Centre and that 
there were over 3,000 phone calls to the Centre for 
assistance . 

The Centre operates from noon to 8:00 p.m. but the 
Committee was advised that staff often remain later than 
the normal closing hours. 

In conclusion it was stated that the consensus of all 
agencies involved is that the Immigrant Services Centre 
offers a comprehensive service that the public has made 
good use of, and on this basis the Medical Health Officer 
and the Director of Social Planning are recommending 
continuation of the Centre. 
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Clause No. 1 (continued ) 

During discussion it was noted that over 90% of those 
persons served at this Centre are residents of the 
south east sector of the City, although there are similar 
services available for persons in other areas of the 
City. It was also pointed out that many of the persons 
making use of this Centre have been residents in Canada 
for a number of years, some of whom do not yet speak 
English. Interpreters for various languages are available 
at the Centre. 

Following discussion it was 

RECOMMENDED 

THAT the following recommendations of the 
Medical Health Officer and the Director of Social Planning 
be approved : 

A. City Council approve the continued funding of a full time Public Health 
Nurse position at a cost of $9,607 for the period July 1, 1975 to 
March 31, 1976. 

City Council approve the continued funding of a full time temporary Health 
Aide Interpreter for a nine month period effective July 1, 1975 to 
March 31, 1976 at a cost of $7,869. 

The two Health Department staff positions be reported by the Medical Health 
Officer in his departmental budget requests in the future. 

Q_ City Council approve operating costs of the Immigrant Services Centre 
in the amount of $18,370 for the period July 1, 1975 to March 31, 1976. 

E. City officials negotiate cost-sharing of operating costs for the Immigrant 
Services Centre with the South Vancouver Community Resources Board and the 
Federal Department of Manpower and Inuiiigralion after the period endinc 
March 31, 1976. 

F. City Council approve the leiising of the premises at 8165 Main 
Street for a one year period at $1,200 month. 

G. City Council approve an amount of $23,C98 from Contingency Reserve 
for the period July 1 to December 31, 1975 and an amount of $11,948 
for the period January 1 to March 31, 1976 in advance of the 

1976 revenue budget. 

The Comptroller of Budgets advises that funds are available from Contingency 
Reserve. 


. /cont ' d 
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INFORMATION 

2. Liquor Permit Application - 
1222 Hamilton Street, 

Development Permit Application No. 70385. 

The Committee had before it for consideration a Manager's 
Report dated June 26, 19 75, in which it was reported on 
behalf of the Director of Planning as follows : 

"that the above-noted Development Permit Application 
has been filed to alter and use the main floor and 
a portion of the basement of this 3-storey plus 
basement warehouse building as a restaurant/cabaret. 

This development is situated in the downtown area 
between Drake and Davie Streets in the (CM-1) Commercial 
District. 

This development will maintain a public assembly area 
of approximately 2,928 sq.ft. This assembly area 
includes the dining areas and dance floor. 

The data on the submitted drawings indicate that there 
will be seating for 245 persons. 

The Director of Planning approved this application after 
receiving advice from the Development Permit Advisory 
Committee, subject to the condition that prior to the 
issuance of the development permit" 

'This request is to be referred to the Council 
Committee on new liquor outlets for consideration 
and necessary action. ' 

This report is submitted for the consideration of the 
Standing Committee of Council on Community Services." 

During discussion the Committee expressed concern over the 
fact that up to 245 persons could be accommodated in this 
building which is in a warehouse area at the south-east of 
Hamilton Street. 

It was noted there are two other licensed clubs within 
three blocks of this location. 

Following discussion it was 

RESOLVED 

THAT the applicant for development permit 
No. 70385, Mr. V. R. Burt , be advised that the Standing 
Committee of Council on Community Services does not regard 
his application with favour and that he and a 
representative of the Police Department be invited to appear 
before the Community Services Committee to discuss this 
matter further. 


. /cont ' d 
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RECOMMENDATION 

3. Liquor Administration Branch 
re hours of operation for 
Neighbourhood Pubs 

The Committee had before it for consideration the following 
letter, dated June 20, 1975, from Mr. B. E. MunJciey ,uirector of 
Licensing of the Liquor Administration Branch : 

II 

Dear Sirs: 

Reference your letter dated June iSth, 1975 
regarding Neighbourhood Pub applications. It is 
noted that you indicate conditions of licensing 
restricting the seating to 100 persons. Would 
you please advise or confirm your feelings with 
regard to the hours of sale; for instance, is it 
mandatory that the premises be closed at 11:00 p.m. 
or would you consider extending the hours for 
these community Neighbourhood Pubs. „ 

Present regulations of the Liquor Administration Branch 
require the hours of sale at neighbourhood public houses 
to be no later than 11:00 p.m. and all patrons must be 
off the premises one half-hour after the sale of liquor 
stops . 

During discussion the consensus of the Committee was that 
since neighbourhood pubs are a relatively new concept, 
the suggestion for extending their hours of operation may 
be premature . 

Following discussion it was 
RECOMMENDED 

THAT Council disapprove of the extension of the 
hours of sale in neighbourhood pubs but that this matter 
be reviewed again by the Community Services Committee in 
six months. 

RECOMMENDATIONS 


4. Derelict Buildings in the Skid Road Area 

The Community Services Committee, at its meeting of 
June 19, 1975, after considering a letter from 
The Downtown Eastside Residents' Association passed 
the following resolution : 

"THAT the Chief Fire Warden, 
City Building Inspector and Medical 
Health Officer examine these structures 
and report back to the Community Services 
Committee . " 


./cont'd 
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Clause No. 4 (continued) 


The Committee had before it for consideration a 
Manager's Report, in which the Fire Chief reported 
on six buildings in the downtown eastside area which 
the Committee considered individually as follows : 

A. The Fire Chief reports as follows : 

"112 Main Street - 2 storey frame 

Owner : Western Equipment Ltd. 102 Main Street. 

This building is presently used for storage by the 
owners. The building is in a state of complete 
disrepair, presenting a potential fire hazard to 
premises located at 118 Main Street. 

Our records show that on March 11/75 there was a 
fire on the second floor. There were signs of 
forcible entry. The water and electricity have 
been shut off. In my opinion this building should 
be demolished. 

June 2 3/75: Owners will be applying for a demolition 
permit very soon. Presently looking 
for new storage space." 

Following discussion it was 

RECOMMENDED 

THAT the City Clerk write the owner of 112 Main Street 
advising him to apply for his development permit 
application immediately. 


B. The Fire Chief reports as follows : 

"201-203-205 Powell Street - 2 St. frame & stucco 
Owner : Wm. Mow Chuen Sam 

Agent : Canada Permanent Trust Co. (876-7111) 

Ed. Chiang (732-3220, 736-3311 or 879-9551) 

This building contains a retail store on the main floor, 
plus living quarters in the rear (201) . There are living 
quarters in the part addressed 203 Powell Street. The 
second floor (205) contains two suites. The rear stairway 
is partially obstructed. The wiring is in poor condition 
throughout the building. Poor health conditions also 
exist. Appropriate orders are being issued. 

June 2 3/75 : Health Department and Electrical Inspectors 
notified. Fire alarm upgrading order to be issued." 


. . . /cont ' d 
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Clause No. 4 (continued) 

Following discussion it was 

RECOMMENDED 

THAT the City Building Inspector and the Medical Health 
Officer report to the Community Services Committee 
on 201 - 203 - 205 Powell Street in one month's time. 


C. The Fire Chief reports as follows : 

"237- 237A Powell Street - 3 St. frame & Stucco 

1 St. concrete block at rear 


Owner : Joe Gon and Jow Kwok Tung, 

1285 E. 49th Avenue (327-8037) 

Occupant : Kwok Jow, 36 8 Powell Street 

Main floor - presently used for storage. 

Second and third floors - unoccupied, badly damaged by 

fire on May 12, 1975. 

June 24/75: Second and third floors are not repairable. 

These floors should be removed. Owner is 
presently trying to sell the building. 
Insurance claim has not been settled yet. If 
the owner won't repair this building it should 
be demolished. Appropriate orders are being 
issued. " 

During discussion the Committee queried the last sentence 
of the Fire Chief's Report on this structure and following 
discussion it was 

RECOMMENDED 

THAT the City Clerk write the owner of 237 - 237A 
Powell Street enquiring as to the status of the building 
and that the owner be asked his plans for the building and 
report to the Community Services Committee in one month's 
time. 


D. The Fire Chief reports as follows : 

"225 Main Street - 2 St. frame & brick 

Owner : T. Hara, 193. E. Hastings Street (682-6177) 

Main floor and basement presently being used for storage 
by Jones Markets Ltd. Will be vacant in about three weeks. 
The owner has applied for a development permit. Renovations 
will begin when plans approved. 

Second floor will be used for offices." 


. . . /cent ' d 
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Clause No. 4 (continued) 

Following discussion it was 
RECOMMENDED 

THAT the Director of Planning be asked to report 
to the Community Services Committee on the status of the 
development permit application the owner of 225 Main Street 
has applied for. 


E. The Fire Chief reports as follows : 

"205 & 215 East Georgia Street (George Rooms) 

Owner : St. Lawrence Investments Ltd. 4811 Cambie St. 

Hotel Leased By: L. & K. Investments Ltd. (Vanagas 

Holding Ltd. ) 

The hotel comprises two buildings. One building is a three 
storey frame with retail stores on the main floor. The 
other building is a five storey brick and frame with 
retail store on the main floor. (Vacant) . 

The three storey section that was badly damaged by fire is 
being renovated. The two buildings are being sprinklered. " 
Completion date approximately July 20, 1975. 

Following discussion it was 

RECOMMENDED 

BiiAi; the above report be received and the Fire Chief 
submit a further report on this building to the 
Community Services Committee in one month's time. 


F. The Fire Chief reports as follows : 

"301 - 305 Main Street (Formerly Jay Rooms) 2 St. frame 
& brick 

Owner : Jim Lee, 324 East 13th Avenue. 

Main floor - (301 - 305 Main Street) owner has permit to 
renovate. Second floor will be renovated into a single 
dwelling unit. This building- is in average condition." 

Following discussion it was 
RECOMMENDED : 

THAT the report on this building be received. 

The meeting adjourned at approximately 4:15 p.m. 
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A meeting of the Official Traffic Commission was held on Thursday, 
July 3rd, 1975 in the No. 1 Committee Room, Third Floor, City Hall, 
at approximately 7:30 P.M. 


ALSO PRESENT : Mrs. E. Robinson, Vancouver Parent-Teacher Council 

Mr. R. Pedosuk, representing Mr. Thompson of 

B.C. Hydro 

ABSENT : Mr. W. Reese, Vancouver Safety Council 


Adoption of Minutes 

The Minutes of the meeting of the Official Traffic Commission of 
April 17th, 1975 were adopted. 


INFORMATION 

1 . Pine Crescent - Traffic Control 

The Commission considered a letter dated May 7th, 1975 from 
Mr. J. Bigsby expressing concern about the extremely heavy volume 
of traffic along Pine Crescent which has created a major hazard 
and caused numerous severe accidents at the 4-way courtesy corner 
of 36th Avenue and Pine Crescent. 

Mr. R. Gascoyne advised that on-going studies are being carried 
out in the area as a result of the abandonment of the Burrard/ 
Arbutus connector and recommended that a "stop" sign be installed 
on Pine Crescent and 36th Avenue. 

Mr. Bigsby stated that the residents in the area felt the 
•"stop"* sign would be more effective on 36th Avenue rather than 
Pine Crescent. 

RESOLVED 

THAT the submission of Mr. Bigsby be received and the 
matter referred to the Engineering Department to be 
included as part of a study of an overall transportation 
plan for the area; for report back to the Commission. 


RECOMMENDATION 

2 . Resident Parking Only - Vicinity of Nanaimo & Kingsway 

The Chairman advised that during discussion at a Public Hearing 
to rezone an area in the vicinity of 30th Avenue and Baldwin Street, 
residents of the area complained about lack of resident parking. 
The matter was referred to the Official Traffic Commission. 


PRESENT: 


Alderman Marzari, Chairman 
Alderman Boyce 

Dr. K. Mirhady, Chairman, Vancouver School Board 
Mr. R. Gascoyne, Asst. City Engineer - Traffic 
Mr. J. Moodie, for City Manager 
Mr. R. Jackson, for Director of Legal Services 
Supt. R. Cray, Vancouver Police Department 


CLERK : 


M. L. Cross 


Continued on Page 2. 
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Clause No. 2 Continued 

The Commission considered the following report dated June 9th 
19 75 by the City Engineer: 

" In any block where resident parking is being usurped by non- 
residents, there are two methods of recourse depending on the nature of the 
parking occurring. First, there is the "three hour By-law". This By-law is 
applicable where vehicles are parked in excess of three hours between 8 a.m. 
and 6 p.m. of any day. Enforcement can be obtained through a telephone complaint 
to the Police Department. Secondly, if heavy non-resident parking occurs in the 
evening or during the day for periods less than three hours, "Resident Parking 
Only" zones can be established. Enforcement of these "R.P.O." zones is again 
instigated by the resident, and it is required that he recognizes a non-resident 
vehicle and identifies it to a police officer. If there is any parking space 
available within the block though not necessarily in front of a spe-jific residence, 
the situation is considered acceptable and "R.P.O." zones are not established. 

"The Traffic Engineering Office has had no request for "R.P.O." zones 
adjacent to the Eldorado Motor Hotel, and observation of parking densities in 
the area, and in the vicinity of East 30th Avenue and Baldwin, indicate that no 
such zones are warranted. "R.P.O." zones are established only where a demon- 
strated parking problem exists, as explained in the first paragraph, - not where 
a problem is merely anticipated. If the new development in question does generate 
undue on-street parking, however, we would be prepared to investigate the problem 
at that time. " \ 


Miss D. Price, a resident in the area, advised that there is 
no parking available, particularly in the evening, because patrons 
of the Eldorado Hotel who cannot find room in the parking lot park 
on the surrounding streets. Miss Price lives on 3 2nd Avenue and 
feels that her block should also have "Resident Parking Only" signs. 

The "three hour By-law" was explained, whereby cars parked 
longer than three hours between 8:00 A.M. and 6:00 P.M. would be 
ticketed upon complaint to the Police Department; however, the 
cars will not be towed away. 

The Commission felt that if enough residents get together and 
telephone the Police Department to enforce the "three hour By-Law", 
it may deter overtime parkers. 

Alderman Boyce put forward a motion that "Resident Parking 
Only" signs be installed in the area at locations to be determined by 
Traffic Engineering. The motion LOST with Alderman Marzari, Dr. 
Mirhady, Supt. Cray and Messrs. Gascoyne, Jackson and Moodie 
opposed. 

After further discussion, the Commission 
RECOMMENDED 

THAT the matter of "Resident Parking Only" signs in the 
vicinity of Nanaimo Street and Kingsway be deferred until 
the Engineering Department observes parking densities 
around the Eldorado Hotel in the evening; for report back 
to the Commission. 

FURTHER, THAT residents in the area be advised of their 
right to telephone the Police Department to have the 
"three hour By-law" enforced between the hours of 8:00 
A.M. and 6 :00 P.M. 

(Alderman Boyce wished to be recorded as opposed. ) 


Continued on Page 3. 
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Board of Administration, July 31, 1970 


(HARBOURS - 1) 


HARBOURS & PARKS MATTERS 


RECOMMENDATION ; 

1. Callister Park 

The Corporation Counsel reports as follows: 

"Under the arrangements made with the P.N.E. regarding 
the installation of the Tartan Turf was a condition that 
Callister Park be surrendered to the City. 

A surrender has been prepared and forwarded to the P.N.E. 
They have pointed out that the turnover involves settling 
the existing arrangements with respect to the present 
caretaker and the existence of certain concessionaires' 
equipment. 

Coimcil will recall that on May 26 it approved a con- 
tinuation of the Demolition Derbies until October 1, 1970. 

No determination has yet been made for the future of the 
Park after that date. 

In these circumstances, it seems more practical to leave 
the P.N.E. in possession of the Park until that date. 
I would therefore recommend that a surrender document in 
favour of the City be prepared and executed to take effect 
on October 1 . " 

Your Board 

RECOMMENDS that Council approve the foregoing recommendation 
of the Corporation Counsel. 
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INFORMATION 

3 . Pedestrian Signal Request on Oak Street at 59th Avenue 

The Commission considered a report of the City Engineer dated 
June 26th, 1975 (copy circulated) wherein it is recommended that 
the present pedestrian crossing control devices at the intersec- 
tion of 59th and Oak Street remain as the most appropriate form 
of crossing protection for pedestrians at this time. The present 
devices consist of a painted crosswalk on the south side of 59th 
Avenue with overhead interior illuminated crosswalk sign and 
amber flasher displayed in each direction complemented by advance 
warning signs which indicate that a crosswalk is ahead. 

Mr. E. Ruddell, Chairman of the Traffic and Transit Committee 
of the Marpole-Oakridge Area Council, submitted photographs of the 
intersection, a chart of Activity Attendance for the Community 
Centre in 1974, Accidents Statistics, and a Petition which 
he certifies as having 1625 signatures as of 3rd July 1975. 
The Chairman advised Mr. Ruddell that the petition containing 
the actual signatures should be submitted to the Commission. 

Residents of the area present at the meeting advised that 
they had been witnesses to fatal accidents at the intersection 
which were not recorded in the Engineer's report. They stated 
that some parents will not let their children cross Oak Street 
to attend the Community Centre without the presence of an adult 
at the intersection. 

Mr. J. Moodie advised that two pedestrian activated signals 
have already been approved but there is no money available to 
install them. Financing of this additional signal would have to 
be considered. 

Alderman Boyce put forward a motion to approve the installa- 
tion of a pedestrian activated signal at 59th Avenue and Oak 
Street immediately, with the City Engineer reporting direct to 
Council on source of funds. The motion was DEFEATED with Supt. 
Cray and Messrs. Gascoyne, Jackson and Moodie opposed. 

Discussion centred on the relative position of installing 
a pedestrian activated signal at the intersection of 59th Avenue 
and Oak Street in the regular warrant system. Mr. Gascoyne 
advised that it was tenth in line and likely to be approved in 
due course. The Commission 

RESOLVED 

THAT the matter of a pedestrian activated signal at the 
intersection of 59th Avenue and Oak Street be deferred 
for future consideration by the Engineering Department 
under the warrant system. 

RE COMMEN DAT I ON 

4 . Combined Through Bus Route 27; Southeast Vancouver to 
Kootenay Loop 

The Commission considered a report of the City Engineer 
which recommended that a bus stop on the west side of Joyce 
Street and Kingsway be approved for the No. 27 Rupert service. 

At Council on May 27th, 1975 representatives of the area 
objected to the southbound bus stop on Joyce Street across from 
the loop. Council referred the matter to the Official Traffic 
Commission for discussion with representatives from the Bureau 
of Transit and a delegation from the citizens, stating in the 
meantime the proposed bus stop on the west side of Joyce Street 
at Kingsway not be installed. 


Continued on Page 4. 
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Clause No. 4 Continued 

The Chairman advised that representatives of the Bureau of 
Transit had been requested by the Clerk to appear at the Com- 
mission meeting. 


The following letter dated June 3rd, 1975 from Mr. V. J, 
Director of Transit Services, was considered at the meeting. 


Parker , 


" Thank you for the extract from City Council Meeting 
on May 27, 1975. 

" We had previously suspended our plans that directed 
our B.C. Hydro operations planning group to make changes in bus 
stops at Joyce Road and Kingsway. 

We had determined that we would operate City BUS #27 Rupert 
as close to the former arrangements as possible. We will make any 
further changes as part of a general plan for upgrading services in 
South-East Vancouver and Burnaby." 


Mrs. E. Nichols, Secretary of the Collingwood Centre for Elder 
Citizens, advised that as well as objecting to the proposed bus 
stop, residents felt the destination signs should be located so as 
to be seen more clearly. The following sketch and letter dated June 
27th, 1975 from Mrs. Nichols were presented to the meeting: 

"It has been brought to our attention numerous times about 
destination signs in bus. If signs could be inserted as 
sketch shows, it could be seen from all directions. When 
bus now enters loop people come out of shelter pass three 
or four other busses then find down in lower right hand 
corner bus is going in opposite direction in which they 
wish to travel. If this change can be made we think it 
will satisfy every one." 





Continued on Page 5 
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Clause No. 4 Continued 


Mr. Pedosuk, agreed to act as liaison to determine whether 
anything could be done to relocate the destination signs of buses. 

The Commission also considered a letter dated June 2nd, 
1975 from Mr. J. D. Murray, President of the Killarney Community 
Centre Society, opposing the proposed changes in bus stops on the 
21 Kerr and 27 Rupert bus route. 

RECOMMENDED 

THAT the proposed bus stop on the west side of Joyce 
Street at Kingsway not be installed. 

FURTHER THAT the Chairman contact the Bureau of 
Transit to have a representative appear before the 
Commission to advise of any decisions that have been 
made with respect to bus routes. 


5 . 49th Avenue Bus Route 

The Commission considered a report of the City Engineer 
dated June 27th, 1975 which responded to various requests from 
Mr. E. Lyngen, Chairman of the Killarney Champlain Citizens for 
Action, related to the 49th Avenue bus operation. 

The City Engineer recommended 

1. That bus stops be authorized, in both directions 
on 49th Avenue at Frontenac Street. 

2. That the bus stop on Frontenac Street at 49th 
Avenue not be relocated. 

3. That additional bus stops not be established 

on 49th Avenue between Killarney and Rupert Streets. 

4. That the Killarney Champlain Citizens for Action 
Committee at 3200 East 54th Avenue and the Killarney 
Community Centre at 6260 Killarney Street be pro- 
vided with copies of this report. 

Mr. N. Davidowitz voiced his concerns with respect to the 
Engineer's recommendations. 

After discussion, the Committee 

RESOLVED 

THAT the matter of additional bus stops on 49th Avenue 
between Killarney and Rupert Streets be deferred until 
a letter dealing with a pedestrian crossing study at 
49th Avenue and Killarney Street is received from the 
Killarney Champlain Citizens for Action Committee; 
for report back to the Commission; 

and 

RECOMMENDED 

A. THAT bus stops be authorized, in both directions 
on 49th Avenue at Frontenac Street. 

B. THAT the bus stop on Frontenac Street at 49th 
Avenue not be relocated. 


Continued on Page 6. 
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C. THAT the Killarney Champlain Citizens for Action 
Committee at 3200 East 54th Avenue and the Killarney 
Community Centre at 6260 Killarney Street be provided 
with copies of this report. 

D. THAT the Official Traffic Commission be the elected 
body through which bus stops and other Bureau of 
Transit matters are channelled through Council. 


6 . Marine Drive at 70th Avenue - Overhead Sign 

Mr. R. Gascoyne advised that an overhead illuminated cross- 
walk sign appeared warranted at this intersection. 

RECOMMENDED 

THAT an overhead illuminated crosswalk sign be installed 
at the intersection of Marine Drive and 70th Avenue. 

INFORMATION 

7 . 33rd Avenue and Granville Street 

Mr. R. Gascoyne advised that the study on alternative propo- 
sals for improving the intersection of 33rd Avenue and Granville 
Street had not been completed and he would report back to the 
Commission . 


8 . Standardization of Turn Regulation Signs 

At the last meeting of the Commission, Alderman Boyce requested 
a verbal report from the Engineering Department with respect to the 
placement of turn regulation signs at intersections. Mr. J. McLewin, 
Traffic Operations Engineer, advised that at most intersections, the 
primary traffic signal head is centred overhead with a secondary 
head at the left corner of the intersection. Turn regulation signs 
are usually placed adjacent to the primary signal head. 


9 . Other Business 

Mrs. E. Robinson requested the Engineering Department to in- 
vestigate and report on the intersection of Joyce Street and 
Kingsway. The same time has been allowed for crossing Kingsway 
as existed before the street was widened. 


The meeting adjourned at 9:45 P.M. 
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REPORT TO COUNCIL 


STEERING COMMITTEE RE PARK BOARD STUDY 


RECOMMENDATION 

1. Consultant's Study of Responsibilities and Authorities 
of the Vancouver Board of Parks and Recreation 

A copy of the above study by Peat Marwick and Partners 
is circulated for Council's Information. 

Aldermen Volrich and Bowers represented Council on a 
steering Committee for this study. They recommend that the 
7 recommendations of the Consultant found on pages 5, 6 and 
7 of the report be referred to the City Manager for comment, 
and that Council consider them after hearing from the Manager 
and from the Parks Board. 




REPORT TO COUNCIL 

CLIENTS' COMMITTEE RE SPACE 
REQUIREMENTS OF VANCOUVER POLICE DEPARTMENT 

July 3, 1975 

A meeting of the Clients' Committee re Space Requirements of 
Vancouver Police Department was held in the City Manager's Board Room, 
third floor, City Hall, on Thursday, July 3, 1975, at approximately 
9:00 a.m. 

PRESENT: Alderman Bowers, Chairman 
Alderman Rankin 
Mr. Lorne Ryan, City Manager 
Mr. J. McLean, Administrative Analyst 
Chief Constable D. Winterton, Police 

Department 
Deputy Chief Constable T. Dixon, Police 

Department 

Inspector E. W. Lister, Police Department 
Mr. Joseph H. Cohen, Vancouver Police Board 
Mr. A. Langley, Assistant Director I/C of 
Construction & Maintenance Division of 
Permits & Licenses Department 
Mr. C. E. Carlson, Harrison/Kiss, Architects 

CLERK: H. Dickson 


BACKGROUND 

At its previous meeting held on April 15, 1975, the Clients' 
Committee recommended: 

1. That Council request the Director of Planning to exempt 
the area bounded by Main Street on the west, Cordova 
Street on the north. Gore Avenue on the east, and the 
lane paralleling Cordova to the south from his application 
for CD-I Zoning in the Downtown Eastside area. 

2. That the User Committee be requested to advise the Clients' 
Committee of its requirements for: 

(a) jail space 

(b) expansion to the Oakridge Sub-Station 

and the estimated cost of meeting these requirements. 

3. That the City Engineer report as soon as possible on public 
parking requirements in the area of the Public Safety 
Building and cost estimates of meeting such requirements. 

4. That Options 'A' 2 and 'B'3 of the Harrison/Kiss report of 
February 21, 1975, be endorsed in principle and the 
Architects be instructed to proceed towards working 
drawings for renovations to the existing Public Safety 
Building only and that costs be kept to the lowest 
estimates. 

At its meeting on April 22, 1975, Council, when considering the 
above recommendations from the Clients' Committee , took action as 
follows : 

"Recommendations 1, 2 and 3 were approved after Recommendation 
3 was amended to read as follows: 

3. That the City Engineer, in consultation with the Downtown 
Parking Corporation , report as soon as possible on public 
parking requirements in the area of the Public Safety 
Building and cost estimates of meeting such requirements. 


cont'd 
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"In consideration of Recommendation 4 of the Committee, Council 
amended this motion to read as follows: 

4. That Options 'A' 2 and 'B'3 of the Harrison/Kiss report 
of February 21, 1975, be pursued and the Architects 
be instructed to proceed towards working drawings for 
renovations to the existing Public Safety Building only 
and that costs be kept within the lowest estimates 
reported. 

Recommendation 4 was then deferred until the User Committee re 
Space Requirements of the Vancouver Police Department arranged 
an information meeting and tour of the Public Safety Building 
for Council Members." 

Council, on May 6, 1975, following a tour of the Public Safety 
Building, passed the following motions: 

"THAT Options 'A' 2 and 'B'3 of the Harrison/Kiss report of 
February 21, 1975, be pursued and the Architects be 
instructed to proceed towards working drawings for 
renovations to the existing public Safety Building only, 
and that costs be kept within the lowest estimates 
reported. " 

"THAT the matter of costs for the Public Safety Building 

be referred to the Finance and Administration Committee 

for consideration as part of the forthcoming five-year Capital 

Programme. " 

For the information of Council, 'A' 2 and 'B'3 of the Harrison/- 
Kiss report referred to in Recommendation 4 above are as follows: 


"A. PUBLIC SAFETY BUILDING 


2. Renovate the building (lock-up excluded) based 
upon the full space requirements and provide 
for space shortages in a new annex as described 
under Heading 'B'2 or 'B'3. 


B. PARKING & GYMNASIUM ANNEX 


3. Parking for approximately 130 police service vehicles 
and 34 motorcycles. 

A gymnasium with changing, exercise and locker 
roomr. Approximately 24,500 sq. ft. of space to 
accommodate existing and projected shortages to the 
end of the year 1977. Provision for future 
expansion to the maximum permissible under the 
Zoning By-laws. " 

At the April 15, 1975, meeting of the Clients' Co mmittee, updated 
cost figures as follows were presented bv the Construction and IlaTn- 
tenance Division of the City: 


"Summary 

Current 

Estimates 

1. Public Safety Building 

3,910,000 

4,470,000 

2. Parking, Gymnasium, 
Offices 

2,730,000 

3,355,000 

3. Alternative Parking Site 

175,000 

175,000 

4. Communications Centre 

425,000 

425.000 

Total Forward 

7,290,000 

8,425,000 

Less amounts included in (l) 
for Communications area 

(-) 314,000 

(-) 361.000 

TOTAL ESTIMATES 

6,976,000 

8,064,000 
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Summary 

'TO'Z^Ja ESTIMATES Cc/f) 


Current Estimates 


6,976,000 


8,064,000 


Less funded for Communications 
Centre 

Balance of funds required 


(-) 330,000 
6,646,000 


(-) 330,000 
7,734,000 


Less unexpended in 445/ 
Accounts Police Renovation 

Additional Funds Required 


74^,000 


743,000 


$5.g9g.OOO ■- $6.986,000 
$6,500,000 


It was on these figures that the Council motions on May 6, 1975, 
and April 22, 1975, were based. 


In calling the meeting to order this day the Chairman advised 
the Committee it is yet to be determined the amount of funds which 
should be included in the Five Year Plan for the renovations of the 
main police building, the funding required for an addition to the 
Oakridge Sub-Station and the cost of providing public parking 
required at the main police station. 


It was noted during discussion that at its April 15th meeting 
the Clients* Committee had been advised that the City Engineering 
Department was already studying parking requirements for the Public 
Safety Building, but it was pointed out at today's meeting that 
this was an incorrect assumption on the part of the Committee; that 
the City Engineering Department will not be able to report on public 
parking requirements at the police station following consultation 
with the Downtown Parking Corporation (as per Council's resolution 
of April 22nd) for at least two months. 

Members of the Committee had before them for consideration copies 
of the proposed Five Year Plan that the Standing Committee on Finance 
and Administration is currently studying and noted that on Page 48 
of the Plan, $7,639,000 is allocated for renovations to the Police 
Station. 


This appeared to be contrary to the Council's motion of April 2 2nd, 
which stated in part: "that costs be kept within the lowest estimates 
reported". 

The lowest estimates provided to the April 15th Clients' Committee 
meeting by the Construction and Maintenance Division and approved by 
Council April 22nd totalled $5,898,000. 

The Committee noted that there also are mysteries about the amount 
funds currently available; that the figures supplied by the Construc- 
tion and Maintenance Division to the April 15th meeting indicated 
$748,000 was available as unexpended funds in the account for Police 
renovation, whereas the proposed Five Year Plan on Page 48 has a note 
that there is currently $650,000 on the current Capital Programme 
which can be applied against these costs. There was also confusion 
expressed over funding of the communications centre and how it affects 
the Five Year Plan. 


_^ir.ce none of the information required was available at the 
Committee meeting, it was agreed that the Director of Construction 
and Maintenance would report on this matter directly to the Finance 
and Administration Committee. rxnance 

ov ^ representative of Harrison/Kiss advised further the preliminary 
sketch plans for the Public Safety Building project could be ready in^ 
a week or so, working drawings could be completed by the end of the 
year and construction could start in early 1976. 
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During discussion it was noted the City is in a tight financial 
situation and all costs must be kept to a minimum. 

On Item #3 of the figures submitted to the April 15th Committee 
meeting for an alternate parking site during construction period it 
was agreed that Firehall #2 could be demolished, but that this parking 
site should not cost $175,000 and need not be black-topped. (A figure 
of less than $100,000 was suggested, and the Director of Construction 
and Maintenance was to deal with this matter also in his report to the 
Finance and Administration Committee. 

In accordance with Recommendation #2 of the April 15th Clients' 
Committee meeting, approved by Council April 22nd, the following 
report was distributed at the meeting by the User Committee: 


With reference to the April 15, 1975 resolution: 

"That the User Committee be requested to advise the Clients Committee of its require- 
rrents for: 

a) Jai 1 Space 

b) Expansion to the fiakridqe Sub-station 
and the estimated cost of meeting these requirements." 

a) Jail Space 

At the moment, it is extremely difficult to predict the future 
of the V.P.D. Jail, and therefore, its space requirements. The 
Police Board has been assured by Dr. M. Matheson of the Attorney- 
Generals Deoartment that the Provincial Government will be taking 
over responsibility for custody of charged prisoners within a 
matter of v/eeks. 

On the basis of this assurance, we can assume that our only 
detention needs will be for prisoners "held without charge", and 
possibly a contract arrangement with the Immigration Deoartment. 
If so, one floor of the present facility would be adequate — 
probably the 5th would be best. No extensive renovation would be 
required, but a general clean-up is necessary. 

From the point of view of the committee, little or no capital 
expenditure will be required. 

For the record, it should be noted that the 4th and 6th floors of the 
Detention Annex are not suitabje for conversion to office space. They 
may be utilized for storage space pr.§ome lintltgd fuiC-tiOQ, but the cost 
of any renovation would be exorbitant. That portion ot the 3rd floor 
which is now used as the bookinej area may be recoverable for office 
space. 

b) Oakridge Expansion 

?onstme":''* °' '''''''' '"'''''y- following conclus- 

1) The present building is barely adequate for its present use. 

2) Considerable expansionof services, plus more decentralization 

Stra''lioo"fa,,l°°^ °^ ^'^'^^9' ^"^"^^^""^ will provide an 
extra 3800 square feet of space. This should meet the police 
Department needs for several vears , and would be well uti zld 
even if outgrown sooner. uti nzea 

(T*iat is. soace requi rsiients outside of Oakridqe would be reduced 
proportionately to the amount provided in the present building). 

4) A second floor on Oakridge is probably the most economical 
way to solve the present and mid-range space problem. 

Again, a definite breakdown of the 3,800 square feet is subject 
to a series of nolicy decisions which are still pending. Based 
on the latest considerations, suqqested usage would beaporox- 
imately as follows: 
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District 3 Inspector S Staff Sergeant 200 Sq. Ft. 

District 4 Inspector f> Staff Sergeant 200 Sq. Ft. 

Detective Office (2Sgts. 4 Oetectives) ' 450 Sq. Ft. 

Y.P.S. (NCO, 2 nen) 250 Sq. Ft. 

4 Interview Rooms 300 Sq. Ft. 

Locker Room, Washroom, Etc. 2,050 Sq. Ft. 


Plus circulation (at least 350 Sq. Ft.) 


3,450 Sq. Ft. 


Also required would be additional parking space for both Police 
and staff vehicles. Minimum anticipated requirements are for 
28 Police vehicles and 30 staff members. 


Estimated cost of providing the second-floor addition is $355,000 . 

This includes ti\e acquisition of some adjacent city-owned property 
for use as parking space for approximately 38 vehicles, plus the 
cost of blacktoppinq , etc. Also included is the cost of placing 
the present jail cells "Outside" the building. " 


This report was reviewed verbally by the Police Department which 
ed the $355,00 for a second floor at the Oakridge Sub-station 
udes professional fees and inflation escalation as Weiri as placing 
present jail cells "outside" the building. 

The Committee noted that a maximiim security type of jail is not 
ired at Oakridge; that persons are usually held there for only 
tter of a few hours. 


It was noted the Police should report back on the minimum 
ing facilities which could be incorporated at the Oakridge 
station; such as a type utilizing heavy wire mesh. 

The Committee also questioned the allocation of 2,050 sq. ft. 
pace at the Oakridge Sub-station for locker room and washroom 
e . 


Following discussion it was 


LVED 


THAT the Standing Committee of Council on Finance and Administration 
allocate a maximum of $260,0 00 in the Five Year Plan for expansion 
to the Oakridge Sub-station, such expansion to not include a jail. 

THAT the Construction and Maintenance Division re-examine the 
figures titled #1, #2 and #3 which was submitted to the Clients' 
Committee meeting of April 15th which were approved by Council 
April 2 2nd, with a view to keeping them in line with Council's 
recommendation of April 22nd (i.e. "that costs be kept within 
the lowest estimates") and report to the Standing Committee on 
Finance and Administration. 


NOTE: It was estimated the Construction and Maintenance 
Division would require three to four weeks before 
appearing before the Finance and Administration 
Committee on this matter. 


And it was 


IMENDED 


THAT Council expand the terms of reference of Harrison/Kiss, 
Architects, to include the expansion to the Oakridge Sub- 
Station; that Harrison/Kiss begin preparation of sketch plans 
and cost estimates for the Oakridge expansion and that this addition 
to the Oakridge Sub-Station cost no more than $260,000. 


The meeting adjourned at 11:10 a.m. 

FOR COUNCIL ACTION SEE PAGEfS).^SL 

^jf- This report was submitted to the Finance and Administration 
Committee at its meeting of Thursday, July 17, 1975. 


AUG 4 1970 ^'"^ 
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BUILDING AND PLANNING MATTERS 

RECOMMENDATIONS 

1. Temporary Display Cottage 
2201 Cambie Street 


The City Building Inspector has received a request from Aztec Structures 
Ltd. to erect a temporary display cottage at 2201 Cambie Street until 
June 30th, 1972. 

The City Building Inspector reports as follows: 

"The building is an A-frame type structure, the main structural 
members being slender glued-laminated timber arches. The general 
design does not meet the minimum requirements for conventional 
wood frame construction of the Building By-law. However, as provided 
for in Section 2.6 of the Building By-law, I am prepared to recommend 
that this cottage be permitted on this site, for display purposes, 
until June 30th, 1972 subject to the following conditions: 

(a) The applicant shall deposit with the City a Bond of Indemnity 
satisfactory to the Corporation Counsel, to guarantee the 
demolition of the building and removal of all materials from 
the site within the specified period. 

(b) Sanitary facilities shall be provided in accordance with the 
Medical Health Officer's requirements. 

(c) Due provision shall be made for fire protection to the 
satisfaction of the Fire Chief. 

(d) The applicant shall make minor structural improvements to the 
satisfaction of the City Building Inspector. 

(e) The applicant is to obtain the approval of the Technical 
Planning Board for the proposed development." 

Your Board RECOMMENDS that the recommendation of the City Building 
Inspector be adopted. 


2. False Creek Lands - Provincial Government/ 
Marathon Transfer 


The Director of Planning reports as follows: 

"A letter has been received from the Provincial Director of Lands 
requesting the views of the City of Vancouver on the transfer of 
an area of approximately 18 acres on the north side of False 
Creek immediately east of the Cambie Street Bridae from the 
Provincial Government to Marathon Realty Co. Ltd. The land to the 
north of Taylor Street is already owned by the C.P.R. This 
transfer of title, therefore, will facilitate redevelopment of the 
land around the Creek and, provided there is no intention to 
consolidate or renew the existing industrial use, the arrangement 
will be of benefit to the City. 

The transfer is made in accordance with the terms of an old agree- 
ment between the Provincial Government and the C.P.R. For some 
unknown reason, one lot was omitted from the agreement and is not 
therefore included in the proposed transaction. The omission of 
this lot split up the area to be transferred, and its inclusion in 
the transfer would facilitate the eventual redevelopment of the 
area by Marathon. 


cont ' d 
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STANDING COMMITTEE OF COUNCIL 
ON FINANCE & ADMINISTRATION 


JULY 17,1975 


A meeting of the Standing Committee of Council on Finance and 
[ministration was held in the No. 2 Committee Room, Third Floor, 
.ty Hall, on Thursday, July 17, 1975 at approximately 1.30 p.m. 


PRESENT: Aid. Volrich, Chairman 

Aid. Bowers, Marzari, 
Sweeney 

ABSENT: Aid. Kennedy 

CLERK: G. Barden 


COMJ^ENDATION 

1976-80 Five Year Plan Review for 1975 Plebiscite . 

The Committee had for consideration a special report from the 
76-80 Five Year Plan Review Committee dated July 15, 1975, out- 
ning a recommended plebiscite content and background of how the 
gures were arrived at; a report dated July 10, 1975 from the 
rmits and Licenses Department on funding for renovations of the 
blic safety building which Council requested be included in the 
rthcoming plebiscite; a letter dated July 10, 1975 from the 
ard of Parks and Recreation outlining various requests in con- 
ction with the Five Year Plan; together with a memorandum dated 
ly 17, 1975 from the Mayor (distributed at meeting) in which he 
oposed an alternate approach to the Housing Revolving Fund for 
e Five Year Plan (copies circulated) . 

The Committee centered discussion on the following: 

(i ) Neighbourhood Improvement Programme . 

The Committee discussed the Neighbourhood Improvement 
Programme and it was noted that the 1974 plebiscite did 
not include funds for the programme as $2,480,000 of 
previous plan urban renewal funds were available. However, 
the 1975 N.I. P., not yet approved by the Federal and Pro- 
vincial Governments, is apparently going to require any- 
where from $1.3 million to $1.9 million of these funds. 
There is now a residue of $1.3 million in the existing 
programme over and above the $1.3 million appropriated for 
the 1975 programme. This would still leave an inadequate 
balance of funds available to allow the City to continue 
to participate at the current level throughout the planned 
period. The Committee felt it would be regrettable to 
entirely eliminate the programme and favoured including 
$1 million to allow the programme to continue until 1977. 
The Chairman stated that the programme could possibly be 
funded in 1977 and 1978 from supplementary capital or 
other sources. 
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(ii) Renovations to Public Safety Building . 

The Committee discussed funding required for the police 
building. In April 1975, it was estimated that the cost 
of renovating the public safety building would be 
$6,710,000. The Review Committee reported that after 
obtaining revised figures on the costs and deleting 
$6 million representing proceeds from the sale of the 
Court House to the Provincial Government a balance of 
$710,000 would be required. 

The Review Committee recommended that a rounded figure 
of $700,000 be included for this building in the 1975 
plebiscite. The following is a comparison of costs for 
the renovations if funded by the Five Year Plan and if 
funded mostly from the sale of the Court House, based 
on the Special Review Committee report and the report 
from the Permits and Licenses Department, modified 
verbally by the Director of Finance: 


IF funded out of 3-year plan IF funded mostly from Court House 


Renovation of existing building 

4, 109,000 
Annex to present building 

3,221,000 

Temporary Parking Lot 
30,000 


3,992,000 
3,127,000 

30,000 


7,360,000 7,149,000 

less funds available for Public Safety Building 

- 650,000 - 650,000 

less proceeds of sale of Provincial Court Building, If so applied 

-6,000,000 

Balance: 6,710,000 499,000 


It is noted that there is a saving of approximately 
$210,000 allowance for discount on the sale of debentures 
if the renovations are funded mostly from the sale of the 
Court House. The Coiranittee reduced the amount to be 
included in the plebiscite for the Public Safety Building 
to $500,000. 


(iii) Expansion of Oakridge Sub-station . 

The amount of $355,000 was submitted for inclusion in the 
Five Year Plan for Oakridge Sub-Station, the Review Committee 
reduced this to $260,000 and this amount was rounded to 
$300,000 by the Director of Finance. The Committee felt 
it should have been rounded to a lesser figure and reduced 
it to $250,000. 
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.ause No. 1 continued 

(iv) Plebiscite Content . 

The following table shows the recommended plebiscite 
content as amended by the Finance and Administration 
Conmiittee : 


1974 
Plebiscite 


(000) 


ts. Roads & Bridges, etc. 

eet Paving 

e Paving 

ewalks 

t Turn Bays 

tings Viadust 

1. Northern Rwy. Bridges 

dova St. Extension 

sr Items 

t Lighting 
3l Iirpvt. 
sr 

jrgrounding 

jround Wiring 

i Disposal 

li cations 

fication 

Bldgsi Property 
cation of Firehalls 
iiistruction of Firehalls 
erty Purchase Fund 
ic Safety Building 
idge Sub-station 


evelojxnent 
oquisition 


Lty Recreation Facilities 
Pools 

Les 

dies 

rict 


13,496 


) 

) 1,837 
) 

1,680 
806 
1,623 
1,625 


1,420 
1,268 
3,000 


13,416 
7,073 


8,800 ) 
6,400 ) 


272 


3,000 


TOTALS 


65,716 


Plus or Minus 
Changes by 
Council and 

Depts in 1975 


Starting 
Point 1975 
Review 


Review 
Groip 
Oranges 


1975 
Plebiscite 
Before 
Rounding 


(000) 


886 - 


6,710 + 
355 + 


867 + 


867 - 


272 - 

950 + 


7,000 + 


13,857 


(000) 


(000) 


(000) 


13,496 


1,837 

1,680 
806 
1,623 
1,625 


534 
1,268 
3,000 
6,710 

355 


14,283 
7,073 


14,333 


950 


• 10,000 


1,000 
190 
130 


- ) 

- ) 

- ) 
) 


) 12,176 

) 

) 


) 

155 - ) 1,682 


) 


373 
1,625 


1,000 
6,000 
95 


1,283 
3,073 


1,680 
806 
1,250 



534 
1,268 
2,000 
710 
260 


13,000 
4,000 


6,400 - ) 7,933 
) 


272 + 
950 - 


272 


10,000 


79,573 


22,002 - 


57,571 


Reocmende 
1975 
Plebiscit 


(poo) 


12,200 


1,700 

1,700 
800 
1,250 


550 
1,250 
2,000 
500 

250 


13,000 
4,000 


7,950 


300 


10,000 


57,450 


Lus $1,000,000 to be added in for N.I. P. 


1,000 
58,450 


The Committee discussed what City policy is re financing the 
e Year Plan should the plebiscite fail and the Director of Finance 

requested to prepare an information report so that members of 
ncil would know what the laternatives are. 


cont ' d 
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(v) Ballot . 

The Committee discussed the format for presentation of 
the ballot to the public and favoured a four ballot 
format structured as follows: 


'^^ot 1 1974 1975 

ineral Engineering Works, Protection to $26,755,000 $22,200, 000 

irsons and Property, and Public Buildings 
d Property. 

Hot 2 

rk Development and Acquisition $20,489,000 $17,000,000 

Hot 3 

mmunity Recreation Facilities $15,472,000 $ 8,250,000 

Hot 4 

volving Fund for Acquisition of Land for Housing $ 3,000,000 $10,000,000 

d Assistance in Creating Housing 

as $1 million to be included in one of 

bhe above for N.I. P. 1, OOP, OOP 

$65,716,PPP 58,450,PPP 


ooooooooooOocooooooooo 


Llowing further discussion, it was 


RECOMMENDED 


(A) THAT City Council approve including $1 million in the 
Five Year Plan for the Neighbourhood Improvement Programme. 
Note: Alderman Marzari requested that the Review Committee 
consider including the N.I. P. allocation in the ballot for 
Community Recreation Facilities. 

(B) THAT City Council approve the total amount of 
$58,45P,PPP in the 1976-8P Five Year Plan to be put to the 
voters on October 8, 1975, details to be as amended by the 
Finance and Administration Committee and shown in the above 
table. 

(C) THAT City Council include an amount of $5P0,PPP in the 
Five Year Plan for the public safety building on the 
assumption that the proceeds of the Provincial Court Building 
are applied to the renovation. 

(D) THAT City Council approve a separated ballot being 
presented to the voters along the general lines outlined 
above . 


(E) THAT the report dated July IP, 1975 from the Permits 
and Licenses Department re Police Facilities be received. 

(F) THAT the memorandum from the Mayor dated July 17, 1975 
be received and no action taken. 


The Meeting adjourned at approximately 3.3P p.m. 

FOR COUMCR ACTION SEE ?AGE{i).,22lZ^ 


CITY OF VANCOUVER 
SPECIAL COUNCIL - JULY 22ND, 1975 


PUBLIC HEARING 


A Special Meeting of the Council of the City of Vancouver was 
held in the Council Chamber, Third Floor, City Hall, at 7:30 
P.M. on Tuesday, July 22nd, 1975 for the purpose of holding a 
Public Hearing to amend the Zoning and Development By-Law. 


PRESENT : Mayor Phillips 

Aldermen Bird, Bowers, Boyce, 

Cowie, Harcourt, Kennedy, 
Marzari, Rankin, Sweeney 
and Volrich 

CLERK TO THE 

COUNCIL: M. L. Cross 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Rankin 
SECONDED by Aid . Bowers 

THAT the Council resolve itself into Committee of the 
Whole, Mayor Phillips in the Chair, to consider and hear 
delegations concerning proposed amendments to the Zoning and 
Development By-Law. 

- CARRIED UNANIMOUSLY 


1. Continuation of the Adjourned Public Hearing of June 24th, 
1975 for the application to rezone 2893 West 41st Avenue. 

An application had been received from Mr. Roger Romses , 
Architect, and Dr. N. Divinsky, University Non-Profit Building 
Society, to rezone the eJ of Lots 6 and 7, Amended Lot 8, 
Block 9, District Lot 2027 from (RS-1) One-Family Dwelling 
District to (CD-I) Comprehensive Development District. 

The application was not approved by the Director of 
Planning as it is considered that the form of development is 
unsuitable in regards to the shape and size of the site; the 
close proximity of the buildings of the proposed development 
to the adjacent single family properties; and the isolating 
of the three single family homes at the northeast corner of 
West 41st Avenue and MacKenzie Street. 

The application was approved by the Vancouver City 
Planning Commission subject to the following: 

a) that the applicant acquire the 10-foot lane 
dedicated along the west side of Amended Lot 8; 

b) the height be restricted to 24 feet above the 
average grade of West 41st Avenue; and 

c) the floor space ratio not to exceed 0.60. 

The application had previously been considered at a Public 
Hearing' on June 24th, 1975 and it was resolved 

THAT Council defer consideration of this rezoning 
application to the evening of July 22nd, 1975. This 
meeting to be held in the Council Chambers. 


Continued on Page 2. 
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Clause No. 1 Continued 

It was further resolved 

"THAT the Planning Department sponsor an Informa- 
tion Meeting in the area prior to July 22nd to 
ensure that all the affected citizens are fully 
informed of the proposed development." 


Mr. H. W. Gray, Zoning Planner, advised that the Planning 
Department had sponsored a Public Information Meeting at the 
Kerrisdale Community Center on July 10th, 1975 which was 
attended by approximately 60 people from the area surrounding 
the proposed development. He briefly summarized the rezoning 
application which had been presented in detail at both the 
previous Public Hearing and the Information Meeting, pointing 
out that the proposed development, located east of Crofton 
Manor, a Senior Citizens development, is for a non-profit 
19-unit condominium in a single family area and would isolate 
three single family residences on the west side of the 
development . 

Dr. Divinsky, President of the University Non-Profit 
Building Society, the applicant for this rezoning, stressed to 
Council that care is being taken to preserve the many shrubs 
and trees around the proposed development; that the develop- 
ment is of high quality and was approved by the Design Panel 
and the Vancouver City Planning Commission. He pointed out 
that the 19-unit co-operative housing development will not 
generate as much traffic as is already generated by the exist- 
ing nursery. He said that his Society has attempted to acquire 
the three small corner lots but were unable to. 

Mr. R. Romses, architect for the development, told Council that 
every effort has been made to minimize the impact of the pro- 
ject on the single family residential nature of the area; the 
height of the proposed development is 24 feet while some houses 
in the area are slightly above this height. He stated that 
if the property were allowed to be developed for single family 
homes, they could come to within 5 feet of the three houses 
at the northeast corner of West 41st Avenue and MacKenzie 
Street and could be up to 35 feet high. He stressed that 
trees planted by the nursery, ranging up to 50 feet in height, 
will be retained to provide screening from the adjacent 
single family homes. 

Fourteen delegations spoke in favour of the proposed rezoning 
generally stating that the Society had been founded to solve 
the housing problems of U.B.C. faculty and staff and members 
of the Society. Single-family housing is expensive and uneco- 
nomical for this site. Many advised that the only way they 
could afford housing in Vancouver would be through co-operative 
housing such as this. The residents in the area supporting the 
development felt there would be far less traffic generated than 
that of the existing nursery which many felt was an 'eyesore'. 

Thirteen delegations spoke against the proposed rezoning stating 
that the development was a piecemeal erosion of the single-family 
area and was an unacceptable density. Some residents were con- 
cerned about the close proximity of the development to their 
homes and their subsequent lack of privacy. Many felt the 
flashing signal light at 41st Avenue and MacKenzie Street would 
be inadequate to handle the increased traffic they feel will be 
generated by the proposed development. 

All letters received and briefs submitted, as well as detailed 
comments of the delegations, are on file in the City Clerk's office. 

MOVED by Aid. Marzari 

THAT the rezoning application be approved. 

- CARRIED 

(The Mayor and Aldermen Sweeney and Volrich opposed.) 


Continued on Page 3. 
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2 , North Side of False Creek 

The Director of Planning has submitted an application to 
rezone 


(a) North side of Prior Street between Gore Avenue and 
the Road West of Main Street 

Lots 1-47, Block 21 and Lots 1-17, Block 22, All of 
D.L. 196 

Present Zone: (CM-1) Commercial District 
Requested Zone: ( M-1) Industrial District 

(B) Portion of Crown Lease Land to the City, North of 
Lot 14, Block 64, D.L. 185 and South of the Revised 
Harbour Headline 

Present Zone: ( M-1) Industrial District 
Requested Zone: (RS-1) One-Family Dwelling District 

(C) South side of Beach Avenue between Thurlow Street 
and the Burrard Bridge 

and of Lot 26, Lots 27-30, Block I4, Plan 92 
and West Portion of Lot B, Block I4, Plan 9919 and 
Water Lots 3-8 of Lot 5317, All of D.L. I85 

Present Zone: (M-1) & (M-2) Industrial District 
Requested Zone: (RS-1) One-Family Dwelling District 

(D) Area bounded by Beach Avenue, Burrard Street, Pacific 
Street and Homer Street 

Lots 1-34 inclusive. Block 721, D.L. 541. Lot G, 
Plan 15118 and Lots 4-12 and Lots A-C, Plan 8486 
and Lots D-F, Plan I2388, Block 122, D.L. 541. 
South 183.88' of Lots 2 and 3 and Lot 4, Plan 9597, 
Block 123, D.L. 541. South I83.88' on the West and 
South 122.73' on the East of Lot L 5606, Plan 6IO9, 
D.L. 541. Lot J, Block 115, D.L. 541 

Present Zone: (CM-1) Commercial District 
Requested Zone: (F.C.C.D.D.) False Creek Comprehensive 

Development District 

The application was approved by the Director of Planning. 
Mr. Gray advised that the application had not been considered 
by the Vancouver City Planning Commission. 

With respect to (D) above, Mr. J. C. Southcott, Vice-' 
President - Administration of J. Fyfe Smith Co. Ltd., presented 
a brief (on file in the City Clerk's office) indicating that a 
portion of their property - described as Lots D, E and J, Block 
115, District Lot 541 - would fall within the area to be rezoned . 
The southwest portion of the land and building would become 
F.C.C.D.D. and the balance would remain CM-1. 

If the necessary land on Pacific Street is expropriated to 
extend it to an artery joining Pacific and Beatty Streets as 
indicated in the "Area Development Plan for Area 2, False Creek" 
adopted by Council on November 5th, 1974, they would lose 
irreplaceable warehouse area. If Pacific Street dissected their 
development, the isolated segment would be of no value due to 
the lack of ready access from one building to the other. 

Continued on Page ^. , . 
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Clause No. 2 Continued 


MOVED by Aid. Rankin 

THAT a decision on the above rezoning be deferred 
until a report from the Vancouver City Planning 
Commission is received. 

FURTHER THAT the Director of Planning be requested 
to consider the points raised by the delegation. 


- CARRIED UNANIMOUSLY 


3. Text Amendments Zoning By-Law No. 3575 - 
Development Permit Board 


The Director of Planning has submitted an application to 
amend the text of the Zoning and Development By-Law No. 3575 
to allow 

(a) Technical Administrative changes in connection 
with submitting Development Permit Applications 
to the Development Permit Board. 

(b) Discretion for the Director of Planning to 
consicter certain applications of a "minor" 
nature; without first referring such applic- 
ations to the Development Permit Board. 

(c) "Conditional Uses" in the existing downtown 
Commercial and Historical area zoning districts 
being subject to approval by the Development 
Permit Board instead of the Director of Planning,' 

The application was approved by the Director of Planning. 

Mr. D. M. Hickley, Assistant Director, Central Area Division, 
advised that although the actual application to amend the text 
of the Zoning and Development By-Law has not been considered "by 
the Vancouver City Planning Commission, on April 16th, 1975, the 
Commission approved the formation of the Development Permit 
Board. The text amendments arise from that approval. 


MOVED by Aid. Rankin 

THAT the application be approved. 


- CARRIED UNANIMOUSLY 


4. Text Amendments - False Creek Comprehensive Development 
District By-Law No. 4783 - Development Permit Board 

The Director of Planning has submitted an application to 
amend the False Creek Comprehensive Development District By-Law 
No. 4783 to provide for Development Permit Applications to be 
submitted to the Development Permit Board. 


Continued on Page 5 . . . 
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Clause No. 4 Continued 

The application was approved by the Director of Planning. 
Although the application has not been considered by the Vancouver 
City Planning Commission, Mr. Hickley could see no reason for any 
objections from the Commission to the amendments. 

MOVED by Aid. Rankin 

THAT the application be approved. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Harcourt 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 


MOVED by Aid . Harcourt 
SECONDED by Aid. Bird 

THAT the report of the Committee of the Whole be 
adopted and the Director of Legal Services be 
instructed to prepare and bring in the necessary 
amendments to the Zoning and Development By-Law 
for Items 1, 3 and 4. 


- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 10:40 P.M. 

The foregoing are Minutes of the Special Council Meeting (Public 
Hearing) of July 22, 1975, adopted on August 12, 1975. 



^ MAYOR 


^ CITY CLERK 
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CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, July 29, 1975, in the No. 1 Committee Room 
commencing at 9:30 p.m. 

PRESENT : Mayor Phillips 

Aldermen Bird, Bowers, Boyce , Cowie , Harcourt, 
Kennedy, Rankin, Sweeney and Volrich. 

ABSENT: Alderman Marzari 

CLERK TO THE COUNCIL: D.H. Little 


'IN CAflERA' MEETING 

The Council was advised that there were matters to be 
considered 'In Camera' this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Rankin, 
SECONDED by Aid. Bird, 

THAT the Minutes of the Regular Council Meeting of July 22, 
1975, be adopted after amendment to page 23 to include the following 
motion with respect to Clauses 2, 3 and 4 of the report of the 
Standing Committee on Community Services dated July 10th, 1975: 

"MOVED by Aid. Rankin, 

THAT Clause 2 be received for information and the 
recommendations of the Committee contained in Clauses 
3 and 4 be approved. 

- CARRIED UNANIMOUSLY." 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Bird, 
SECONDED by Aid. Boyce, 

TH7.T this Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 


CITY MANAGER'S AND OTHER REPORTS 

Council agreed to vary the agenda to consider Clause 3 of the 
City Manager's report Building and Planning Matters (A-4) re Ground 
Leases - False Creek. 

Ground Leases, Phase 1, Area 6 
False Creek (Clause 3) 

MOVED by Aid. Harcourt, 

THAT the recommendations of the False Creek Development Group 
as contained in the above-mentioned report, be approved; 

FURTHER THAT approval be given for the sponsors to proceed 
with construction prior to execution of the leases subject to: 

(a) the City being satisfied the subdivision plan is 
acceptable in principle to the Land Registry Office 

(b) each of the sponsors having executed an agreement to 
lease 

(c) financing for the individual projects being confirmed 
before construction is commenced 

(d) the Director of Legal Services taking steps necessary to 
protect the interests of the City. 

AMENDED 

- CARRIED 


SEE PAGE..-ii^ 


(Aldermen Kennedy and Sweeney opposed) 


AUG 4 1970 

Board of Administration, July 31, 1970 (BUILDING - 2) 

Clause 2 continued 

Accordingly I recommend that the Director of Lands be informed that 
the City welcomes the transfer of title provided that it is the 
intention of Marathon Realty Co. Ltd. , eventually to redevelop the 
lands so transferred for residential, commercial and recreational 
purposes, and further, that the City would welcome the inclusion 
of Lot 5602 in the transfer to complete the consolidation." 

Your Board RECOMMENDS that the foregoing recommendation of the Director 
of Planning be approved. 


3. Rezoning: Area Bounded by 70th Avenue, 
S.W. Marine Drive and Ash Street 
(Brentwood Realty Ltd.) 

The Director of Planning reports as follows: 

"An application has been received from Mr. Wayne E. Hall of Brentwood 
Realty Limited, 4856 East Hastings Street, Burnaby, B.C. requesting 
an amendment to the Zoning and Development By-law whereby the area 
bounded by 70th Avenue, S.W. Marine Drive and Ash Street being 
Lots A, B, 5 of Block 3, Lots 1, 2, 3 of Block 5, D.L. 311 would be 
rezoned from an RT-2 Two Family Dwelling District to a CD-I Com- 
prehensive Development District for the purpose of: 

'developing the site with a Denny's Restaurant, 
Royal Bank of Canada and a two-storey commercial 
building. ' 

Site Location and Existing Zoning 

The triangular shaped site is bounded by the south side of S.W. 
Marine Drive to the North; West 70th Avenue to the South and Ash 
Street to the East. 

This site is within a small area still zoned and developed as an 
RT-2 Two-family Dwelling District. 

The subject site comprises both City-owned and privately-owned lots. 
History 

The general zoning policy of City Council for the area south of 
S.E. Marine Drive from Marpole on the West to Boundary Road on 
the East has been to provide for rezoning to M-2 Industrial 
District with the provision of a 40' landscaped strip adjacent to 
the South side of S.E. Marine Drive. 

Much of the lands have been so zoned but the subject site and the 
immediate surrounding areas have remained zoned as RT-2 Two-Family 
Dwelling District because of the existing residential developments. 

On an enquiry the Technical Planning Board in 1964 had advised that 
they would be prepared to make a favourable recommendation to City 
Council on an application if made, to rezone the subject block to 
M-1 Industrial District subject to the following conditions: 

(a) the dedication of the southerly 33' of Lots 1, 2 and 3, for 
the widening of 70th Avenue and dedication of the northerly 
17' for the widening of Marine Drive; 
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CITY MANAGER'S AND OTHER 


REPORTS 


(cont'd) 


Downtown Transportation Plan 

The Council considered the following report dated July 25, 
1975, as submitted by the City Manager: 

"The City Engineer, Director of Planning and Director of Social Planning 
report as follows: 

'On July 8 Council considered a recommendation of the Standing Committee 
on Planning and Developnent to establish an implementation plan for traffic 
improvements in the downtown. Council heard delegations on this subject and 
passed the following motion: 

'That no further action be taken this day on the 
Downtown Transportation Plan proposals; 

Further that the Director of Social Planning, the 
Director of Planning and the City Engineer consider 
the matter of options and alternatives, for report 
back to Council in respect of the Downtown Trans- 
portation Plan. ' 

Following Council's resolution members of the Planning, Engineering and 
Social Planning Departments have met several times over the past two weeks. 
Representatives of the Bureau of Transit and the G.V.R.D. Planning Department 
were included in several of the meetings. The purpose of this report is to 
present the results of these discussions and to recommend a phased program of 
traffic improvements in the downtown. 

BACKGROUND 

As part of the Downtown Study, in 1974 all aspects of downtown 
transportation were studied, including transit, pedestrians and vehicle 
movement and parking. The major transportation objectives of the Downtown 
Study were: 

(1) to emphasize better transit services as the key to downtown trans- 
portation improvements; 

(2) to improve conditions for pedestrians by reducing traffic 
where possible; 

(3) to maintain an efficient street system for vehicles 
which would still be required downtown even with improve- 
ments to transit. 

The Downtown zoning proposals of April, 1975, contained policy proposals 
related to these objectives. 

Since April, the reports submitted to the Committee have anphasized 
improvements to the street system for vehicles and pedestrians resulting in 
the Schane IIIA which, as noted above, has been referred back for further 
study of options. Copies of these reports, dated May 22, 1975, and June 10, 
1975, and the resolutions of Council, sure attached to this report. 

Details of the transit improvements proposed have not progressed as 
quickly pending agreements with the Bureau of Transit and the City. Following 
a successful working session with Bureau of Transit officials on July 23, 1975, 
it now seems likely that detailed proposals for transit downtown can be developed 
to complement the program for street improv^ents described in this report. 

All of the street proposals described below have been compcu:ed with 
the proposals just received from the Bureau of Transit. There appear to be 
no major areas of conflict which cannot be resolved with further study and 
discussion. 

REVIEW OF OPTIONS 

This report will present the alternatives and options which were 
considered in the development of the recommended scheme, with specific comments 
by the Directors of Planning and Social Planning included on certain elements. 
The views of the Bureau of Transit are included in this discussion. There will 
be a reVort reference to explain the various options. 

The differences between the alternatives and options considered lie 
primarily in the degree of pedestrianization envisaged and the extent of the 
corresponding roadway changes. No proposal offers a significant increase in 
street capacity; replacement of capacity which has or will be lost to specific 
street closures and pedestrian improvements and provision of seme bypass 
opportunities, are achieved to varying degrees. 
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CITY PIANAGER'S AND OTHER REPORTS (cont'd) 


Dcwntown Transporation Plan 
(continued) 


Elements of the scheme now recoimended and shown on the attached 
map are defined in three categories: 

1. Short teiTJi improvements; 

2. Improvements agreed in principle but with details to 
be worked out; 

3. Improvements where agreements depend on further studies 
to be carried out. 

The scheme recommended to Council consisted of seven 'traffic street' 
elements and a pedestrian network. The following sections will discuss these 
elements, noting alternatives and options where they exist. 

PEDESTRIAN NETWORK 

The proposed scheme identified a pedestrian network including Robson 
from Thurlow to Hamilton, Hamilton from Robson to Pender, Carrall from Keefer 
to Water, Pender from Main to Carrall, and the Pender Keefer Diversion, as 
well as the existing Granville Mall and Water Street pedestrian areas. Some 
of these pedestrian elements are dependent upon construction of roadway links 
to provide alternative traffic routes. A phasing program to implement the 
pedestrian network will be reported on at a later date. 

In Committee discussions, more intensive pedestrianization was 
considered, particularly the development of Hastings as a pedestrian-transit 
street tieing in both the proposed Hamilton pedestrian oriented street and 
Granville Mall. Traffic reductions on other core streets were also proposed, 
as well as intensive pedestrian use of lanes. The Committee concluded that 
neither intensive use of lanes by pedestrians, nor extensive reductions of 
street space in the core was practical . 

The Hastings pedestrian-transit mall relates directly to a replacement 
street along the Waterfront - the North Bypass considered in the Committee 
discussions. This new street would provide sufficient capacity to permit 
eliminating the automobile role of Hastings. Planning and Engineering agree 
that a Hastings pedestrian mall would be desirable from many viewpoints, but 
equally all agree that there are significant liabilities and obstacles 
associated with the proposed North Bypass. This remains an option. 

The Social Planning Department is of the opinion that the designation 
of Hastings Street as a future pedestrian transit mall is inappropriate given: 

(1) the socio-economic character of Hastings Street, and 

(2) there are limitations to a city's capacity to upgrade its shopping 
areas; 

(3) the limitation of traffic options at the eastern neck of the 
downtown, and 

(4) a desire to consider increased pedestrian Waterfront access through 
means other than the North Bypass. 

The South Bypass 

- This proposed roadway connects the Columbia-Quebec Connector to 
existing streets west of Carrall and the proposed Smithe-Nelson Couplet. 
The:3e connections would avoid the proposed site for the Chinese Cultural 
Center and permit pavement reductions on Pender Street and closure of the 
Pender-Keefer Diversion. Without the South Bypass the severe traffic con- 
gestion in this area would preclude traffic reductions in the Chinatown area 
and the form of development planned for the Chinese Cultural Center. This 
roadway also relieves the very congested section of Main Street north of 
Terminal Avenue, providing opportunities for improved bus operation. 

There is no effective alternative to the South Bypass. A connection 
to the Pender-Keefer Diversion and Columbia Street frcxa the Connector has 
been rejected by Council, and this does not in any case provide a route to 
the Nelson- Sraithe Couplet. If the South Bypass is not implemented, we are 
unable to offer other measures to achieve the above objectives. There are 
conflicts between this proposal and a proposal for an LRT routing through 
this area. However, the Bureau of Transit and City officials believe these 
problems can be resolved by working jointly with B.C. Hydro. 
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Downtown Transportation Plan 
(continued) 


Cordova Extension 

The Cordova Extension directs traffic from the very congested section 
of Hastings west of Granville, and eliminates turning problems at Granville 
and Howe. Once again, there is no alternative to this plan element. 

All Departments are agreed that the extension to Burrard is desirable 
and should proceed. The extension west to Thurbw or Bute is, of course, 
dependent on the overall traffic pattern selected. As part of a ring road - 
bypass philosophy, the extension to Thurlow and Bute provides the important 
opportunity for automobiles to avoid the downtown core by goin§''-€he ring road. 
The Bureau of Transit feels that the Cordova Extension to Burrard is very 
desirable for bus operations associated with the proposed Waterfront terminal. 
The Director of Planning believes that further studies to assess the environ- 
mental impact of the extension to Thurlow and Bute on Waterfront development 
are necessary. 

Smithe-Nelson Couplet 

The Couplet replaces the capacity lost with the elimination of traffic 
on Robson Street at Howe. Also, as part of the ring concept it provides the 
perimeter link from the South Bypass north-south element on the west perimeter 
of the downtown core. It canbe justified in isolation from the ring system as 
a circulation system and simply replacing of capacity lost on Robson. This 
couplet can be implemented as far west as Thurlow without major street changes. 
The Bureau of Transit and Engineering staff believe the couplet can be incor- 
porated effectively into transit plans for the West End. 

The alternative to the Nelson-Smithe Couplet is two-way operation on 
Smithe Street. (This has been suggested again by the architects for the 
Provincial Complex.) The two-way operation could take place either on the 
existing Smithe Street pavement or on an enlarged pavement. A two-way operation 
on the existing pavement would provide much less capacity than is required to 
replace the Robson-Smithe Couplet and turn restrictions and circulation limi- 
tations would be required to obtain any reasonable traffic flow. Widening of 
Smithe Street would involve property acquisition at an excessive cost and would 
significantly disrupt businesses along Smithe. 

Nelson Park Tunnel and Bute-Thurlow Couplet 

These two elements are considered together since all Depcurtments 
agree that the Bute-Thurlow Couplet should not be implemented without con- 
struction of the Nelson Park Tunnel. It also relates to the extension of 
Cordova beyond Burrard. While an on-street Bute-Thurlow Couplet is operationally 
feasible and acceptable from the traffic point of view, the impact on the West 
End would be unacceptable. This tunnel provides a reasonable and practical 
means of resolving the conflict between traffic flow using a Bute-Thurlow 
Couplet and the West End. The Director of Social Planning believes ideally 
the tunnel should extend beyond Robson to the north and beyond Thurlow to 
the east, thus completely eliminating conflict with the West End. This would 
create an additional expense which has not been estimated at this time. The 
Director of Social Planning notes that street closures related to the tunnel 
would benefit the West End. 

The Director of Planning is unable to recoiranend in favour of the 
tunnel at this time since he believes that further environmental studies would 
be required to assess the tunnel's impact realistically. 

The Bute-Thurlow Couplet provides an important part of the ring system • 
to direct traffic to the perimeter of the downtown core and provide good access . 
to the high density office areas in the northwest corner of the core. 

The alternative to the tunnel and the Bute-Thurlow Couplet is to 
consider a further staging bymaintaining and increasing the present traffic 
loading on Hornby, Burrard and Thurlow, rather than shift the traffic emphasis 
to the edge of the core. Without the Bute-Thurlow Couplet, Robson will be required 
to carry a significant volume of westbound traffic which would follow a Hornby, 
Robson routing. 

Development of Alberni to Replace Robson 

The development of Alberni is proposed as a replacement for Robson 
Street. If the scheme recommended by the Committee were implemented, Alberni 
could replace completely the through traffic function of Robson and allow 
Robson, from Howe to Bute, to operate as a pedestrian transit street, with 
the remainder of Robson acting as a local access street for the West End. 
If the alternative to the tunnel and Bute-Thurlow Couplet is considered, 
the development of Alberni Street would still provide significant relief to 
Robson Street . 
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Downtown Transportation Plan 
(continued) 


Extension of Melville 

The extension of Melville improves access for bus transit to the high 
density office areas in the Golden Triangle and avoids the present routing of 
westbound traffic from Dunsmuir, Melville, via Thurlow, to Georgia. If the 
complete scheme is implemented, the extension of Melville is essential 

to provide the westbound to southbound movement and allow the ring road to 
function. 

FINANCING AND TIMING 

The Cordova extension to Burrard and some limited improvements on 
Thurlow and Bute are included in the Five-Year Plan plebiscite approved by 
Council last week. The remaining elements of the scheme were recommended 
for financing as follows in the previous report to Committee: 

(a) Smithe-Nelson Couplet - $190,000 to be provided in 1975 by 
interim allocation from the Burrard Arbutus road funds with 
this money to be restored from the 1976 Supplementary 
Capital Budget. 

(b) Development of Alberni and Extension of Melville ($300,000 
and $160,000). This total of $460,000 was not included in 

the 1967-1980 Capital Plan plebiscite and alternative financing 
was, therefore, considered. 

Previous discussion in Council suggested the use of funds from 
the sale of land purchased for the Burrard Arbutus Connector . 

Since this borrowing was specifically for 
transportation, it seems appropriate that these funds be 
diverted to transportation improvements elsewhere in the 
city rather than being treated as general revenue. In this 
event, there would be sufficient monies available to develop 
Alberni and extend Melville without recourse to the 1976-80 
Five-Year Plan. Certain of these lands can be sold to the 
Property Endowment Fund or for public housing in the relatively 
near future. The Director of Finance concurs with the proposal 
to allocate money realized from the sale of land bought for the 
Burrard -Arbutus Connector for this purpose . 

(c) Nelson Park Tunnel (preliminary $6,000,000) . No funding source 
is available at this time. 

(d) South Bypass (preliminary $1,000,000) . This element cannot be 
defined sufficiently clearly to recommend a fund allocation. 
It was anticipated that money for this work would be provided 
from Supplementary Capital over the period 1976-1980. 

SELECTION OF OPTIONS 

The preceding sections have noted options and alternatives were con- 
sidered during the development of the plan and their assets and liabilities. 
In an overall sense, the Director of Social Planning views the plan recom- 
mended by the Committee as a realistic means of reducing vehicular congestion in 
the core area by providing a bypass system for those trips that presently must 
pass through the central business district for other destinations. The ring 
road system proposed by the City Engineer will allow greater and more pleasant 
pedestrian utilization of downtown streets, and will at the same time, because 
of the anticipated reduction in vehicular traffic, facilitate the movement of 
public transportation within the CBD . With the reservation that noise control 
and minimizing community disruption should be the major consideration in the 
selection of tunnel entrance and exit locations. Social Planning strongly 
supports the scheme recommended by the Planning Committee. The Bureau of 
Transit is strongly supportive of some elements of the proposal, and believes 
that any potential conflicts with transit plans can be resolved. The Director 
of Planning has concurred with most elements of the plan, expressing concern 
primarily about the cost and environmental impact of the tunnel. The G.V.R.D. 
Planning Department has no detailed coninents, but urges early resolution of 
any potential conflict between street development plans and LRT planning. 

Despite concurrence on the majority of the plan, however, it is 
difficult to establish an overall implementation scheme acceptable to all 
Departments. A modified staging process for the Committee recommended scheme 
would allow the flexibility and time for investigation sou^ by the Director 
of Planning for review of the tunnel and Cordova extension beyond Burrard 
and provide an acceptable interim solution in the opinion of the City Engineer . 
This interim solution is not favoured by the Director of Social Planning due 
to the high volume of traffic on Nelson between Thurlow and Burrard. While 
the Director of Planning believes the interim solution is acceptable for 
implementation, he believes there should be no construction until after public 
comment is received on the proposals. 

cont ' d. . . . 
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CITY riANAGER'S AND OTHER REPORTS (cont'd) 

Downtown Transportation Plan 
(continued) 


The following recommendations are divided into those supported by 
all Departments and those recc»nmended individually. 

All Departments RECOMMEND the following: 

1. Inclusion of Plan 1 attached in the Downtown Official 
Development Plan as the City's Pedestrian eind Traffic 
Street Plan. 

2. Approval of development of Alberni and extension of 
Melville in 1976-77 with funding ($460,000) to be provided 
from the sale of the Burrard-Arbutus property as outlined 
above. 

> . . . 

3. Approve the South Bypass for development, with funds 
to be provided from Supplementary Capital 1976-80 as 
appropriate and approved by Council. 

4. Confirm Council's decision of June 24 that the school 
be located generally within the north and west portion 
of Block 22 to accommodate future tunnel developments. 

The City Engineer RECOMI-IENDS that the Nelson-Smithe Couplet be 
implemented in 1975 to assist with present traffic problems, with funding 
to be provided on an interim basis from Burrard-Arbutus street funds, with 
subsequent replacement from 1976 Supplementary Capital Budget. While the 
Director of Social Planning believes a Smithe-Nelson, Nelson Park Tunnel and 
Bute-Thurlow system should be implemented, he does not concur with an interim 
Smithe-Nelson Couplet because it creates a negative environmental 
impact on Nelson between Burrard and Thurlow. As noted above, while the 
Director of Planning agrees with the couplet, he does not concur with im- 
plementation of any part of the scheme prior to public discussion of the 
Downtown Official Development Plan.' 


The City Manager recommends that Council approve the 
Departmental recommendations 1 thru 4 and submits the question 
of the Nelson Smithe Couplet for Council's CONSIDERATION." 

The City Engineer, with the aid of maps, gave a comprehensive 
oral report on this whole matter including cost estimates on the 
various projects shown. The Council noted a memorandum from the 
G.V.R.D. in which Council was asked to support a resolution on 
matters relating to transit planning in the City. 

A letter from the School Board under date of July 23, 1975, 
was also noted in which the School Board was concerned regarding 
delays in providing school accommodation in the West End insofar 
as an annex is proposed on the south-west corner of Block 22. 
The Mayor advised that in discussing the communication with the 
Chairman of the School Board, he had been informed that the School 
Board would prefer that location, but would accept the previous 
decision of Council that the school be located generally in the 
north and west portion of Block 22 which kept open the options of 
a tunnel. 

Council also heard comments from the Dijirector of Social 
Planning regarding the interim Smithe-Nelson Couplet and from Mr. 
Hickley of the City Planning Department concerning the reports 
effect on the Downtown Transportation Plan. 

It was agreed that reference on page 2 of the report to a 
North By-pass be deleted. After due consideration, it was 

MOVED by Aid. Kennedy, 
THAT 

* (a) inclusion of Plan 1 attached to the report and as amended 
in presentation, in the Downtown Official Development Plan 
as the City's Pedestrian and Traffic Street Plan be approved, 
on the understanding that the tunnel proposal is a proposal 
only ana will be the subject of further study. 


(*Anended Plan 1 on file 
in City Clerk's Office) 


cont'd, , , , 


Regular Council, July 29, 1975 

CITY MANAGER'S AND OTHER REPORTS (cont'd) 


7 


Downtown Transportation Plan 
(continued) 


(b) approval of development of Alberni and extension of 
Melville in 1976-77 with funding ($460,000) to be 
provided from the sale of the Burrard-Arbutus property 
as outlined above; 

(c) the South By-pass be approved with funds to be provided 
from Supplementary Capital 1976-80 as appropriate and 
approved by Council; 

(d) Council's decision of June 24th, be confirmed in that 
the school be located generally within the north and 
west portion of Block 22, subject to handicapped and 
old age pensioners affected by relocation, being found 
adequate alternative accommodation by the City. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Rankin, 

THAT the Nelson-Smithe couplet be further considered after 
public discussion on the Downtown Official Development Plan in 
September . 

- CARRIED 

(Alderman Kennedy opposed) 

MOVED by Aid. Rankin, 

THAT this Council supports the resolution of the G.V.R.D. 
Board to 'prepare a program for preliminary engineering, traffic 
management, adjacent land development and zoning and financing 
of the initial light Rapid Transit link', and instructs City 
Departments to work collectively with G.V.R.D. and Bureau of 
Transit Services staffs on all matters relating to transit planning 
in the City. 

- CARRIED UNANIMOUSLY 


The Council recessed at approximately 11:00 a.m., and following 
an 'In Camera' meeting in the Mayor's Office, reconvened in open 
session in the Council Chamber at approximately 11:40 a.m. 


UNFINISHED BUSINESS 

Council agreed to defer the following items of Unfinished 
Business pending the hearing of delegations later this day: 

(a) Cross-Reach Single Parents - Grant Appeal 

(b) Staffing and Operating Costs - Joe Fortes 
(West End) Branch Library. 

COMMUNICATIONS OR PETITIONS 

1. Request for Permission to use 

'Vancouver' in the name 'Vancouver 
Writers' Free Press Association' 

Council noted a letter from Mr. Spence on behalf of a number 
of Vancouver writers requesting to use the prefix 'Vancouver' in 
the society's name (Vancouver Writers' Free Press Association). 

MOVED by Aid. Kennedy,. 

THAT the request of the Vancouver Writers' Free Press Association 
to use the name 'Vancouver' in the society's name be granted. 


- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIONS (cont'd) 

2. Proposed Development Permit - Primary 
Annex Adjacent to Nelson Park 


MOVED by Aid. Bird, 

THAT the letter from the School Board dated July 23, 1975, 
concerning the primary annex adjacent to Nelson Park be received 
having been taken into consideration by Council earlier this 
day. 

- CARRIED UNANIMOUSLY 
CITY riANAGER'S AND OTHER REPORTS (cont'd) 


A. MANAGER'S GENERAL REPORT 
JULY 25, 1975 


Works & Utility Matters 
(July 25, 1975) 

The Council considered this report which contains two 
Clauses identified as follows: 

CI. 1: Pacific Centre Parking Garage Equipment - 
Block 42 

CI. 2: Bi-Weekly Garbage Collection 

The Council took action as follows: 

Clauses 1 and 2 

MOVED by Aid. Bird, 

THAT the recommendations of the City Manager contained in 
Clauses 1 and 2 be approved. 

- CARRIED UNANIMOUSLY 

Harbours & Parks Matters 
(July 25, 1975) 

Van Dusen Botanical Display Garden - 
19 75 Operating Budget (Clause 1) 

MOVED by Aid. Cowie , 

THAT this whole matter be referred to the City Manager to 
discuss with the Park Board the costs involved in opening Van Dusen 
Gardens on the basis of a park with no fee to be charged; 

FURTHER THAT the City Manager, in consultation with the 
Director of Legal Services also report on prior commitments made 
by Council in respect of the property; 

AND FURTHER THAT when the matter is again considered by 
Council the Park Board and the Botanical Gardens Association be 
given the opportunity of addressing Council. 

- CARRIED 

(Alderman Kennedy opposed) 

Building & Planning Matters 
(July 25, 1975) 

The Council considered this report which contains three 
Clauses identified as follows: 

CI. 1: Application to amend Zoning and Development 

By-law for Downtown District 
CI. 2: Thunderbird Neighbourhood Development - Blocks 

105, 106, 107, 108, Section 28 THSL & Block 96 

Section 96, THSL 
CI. 3: Ground Leases, Phase 1, Area 6, False Creek 
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The Council took action as follows: 
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CITY MANAGER' vS AND OTHER REPORTS (cont'd) 

Building & Planning Matters 
(July 25, 1975) (cont'd) 

Clauses 1 and 2 

MOVED by Aid. Volrich, 

THAT the recommendation of the City Manager contained in 
Clause 1 be approved and Clause 2 be received for information. 

- CARRIED UNANIMOUSLY 

Ground Leases, Phase 1, Area 6 
False Creek (Clause 3) 

For Council action on this Clause, see page 1. 

Licenses & Claims Matters 
(July 25, 1975) 

Claim Number 15750 - Cochrane Stephenson 
(Western) Limited (Clause 1) 

MOVED by Aid. Volrich, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 

Fire & Traffic Matters 
(July 25, 1975) 

Hudson Street Bridge 
(Clause 1) 

MOVED by Aid. Volrich, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 

Fir ance Matters 
(Ji.ly 25, 1975) 

The Council considered this report which contains eight 
Clauses identified as follows: 

West End Community Centre - Staffing 
(Stationery Equipment Operator) 

Safety Requirements - City Analyst's Laboratory 
Pedestrian Access Through Pacific Centre Garage 
from the Toronto-Dominion Bank Tower to the 
Court House 

Orpheum Theatre Restoration 

Hindustan Canadian Educational and Cultural 
Society - Picture Screen 
Vancouver Museums & Planetarium - Grant 
Park Board Indemnities 

Archives Security and Extension of Hours - 
Part-time Attendants 

The Council took action as follows: 
Clauses 1 to 5 

MOVED by Aid. Bird, 

THAT the recommendations of the City Manager contained in 
Clauses 1, 2, 3, 4 and 5 be approved. 

- CARRIED UNANIMOUSLY 

(Aldermen Boyce , Rankin and Sweeney were opposed to 
Clause 4) 

cent ' d. . . . 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Finance Matters 
(July 25, 1975) (cont'd) 

Vancouver Museums & Planetarium 
Grant (Clause 6) 


MOVED by Aid. Volrich, 

THAT this Clause be referred to the Finance and Administration 
Committee for review and consideration with representatives of the 
Vancouver Museums and Planetarium Association. 

- CARRIED UNANIMOUSLY 

Park Board Indemnities 
(Clause 7) 


MOVED by Aid. Volrich, 

THAT the Director of Legal Services prepare a By-law with 
respect to a $2,000 annual indemnity to members of the Park 
Board retroactive to January 1, 1975. 

- CARRIED UNANIMOUSLY 

Archives Security and Extension of 
Hours - Part-time Attendants (Clause 8) 

MOVED by Aid. Volrich, 

THAT this Clause be deferred for consideration by the 
Finance and Administration Committee, but that the two part-time 
attendants be retained pending the report of the Committee being 
considered by Council. 

- CARRIED UNANIMOUSLY 

Personnel Matters 
(July 25, 1975) 

The Council considered this report which contains two 
Clauses identified as follows: 

CI. 1: Downtown Study Team - Temporary Staff 

CI. 2: Proposed Personnel Regulation: Employment 

Interview Expenses - Out of Town Applicants 

(Reg. 270-7) 

The Council took action as follows: 
Clauses 1 and 2 

MOVED by Aid. Bird, 

THAT the recommendations of the City Manager contained in 
Clauses 1 and 2 be approved. 

- CARRIED UNANIMOUSLY 
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Property Matters 
(July 25, 1975) 

The Council considered this report which contains five 
Clauses identified as follows: 

CI. 1: Lease Renewal - 4 75 Main Street 

Traffic Courts and Offices 
CI. 2: 39 Lots in the Strathcona Area - Option to Purchase 
CI. 3: Lots 15-20, Sub 1; and Lots 1-7 and 15-20, Sub 4 ; 

all in Block 43, D.L. 139 Sit: East side of Camosun 

Street 20th to 21st Avenue 
CI. 4: Land Exchange: Fairview Slopes Property to the City 

Adanac/Cassiar Property to the Provincial Government 

for Co-operative Housing 
CI. 5: Vancouver Chinatown Housing Society - S/S Union 

Street between Campbell & Raymur Avenues 


The Council took action as follows: 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 
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J'roperty Matters 

Muly 25, 1975) (cont'd) 

Clauses 1 to 4 

MOVED by Aid. Sweeney, 

THAT the recommendations of the City Manager contained in 
Clauses 1, 2, 3 and 4 be approved. 

- CARRIED UNANIMOUSLY 

(Aldermen Boyce , Cowie, Harcourt and Rankin opposed 
to Clause 3) 

Vancouver Chinatown Housing Society 
S/S Union Street between Campbell & 
Raymur Avenues (Clause 5) 


MOVED by Aid. Volrich, 

THAT the recommendation of the City Manager contained in 
this Clause be approved, and the Vancouver Chinatown Housing 
Society be asked to submit its request for tax exemption on 
its property in the normal manner. 

- CARRIED UNANIMOUSLY 

B. Park Board - Staffing 

(Vancouver East Recreation Project) 

The City Manager under date of July 18, 1975, submitted the 
following report: 

"The City Manager has received the following report from the Superintendent 
of the Park Board: 


'The Vancouver East Recreation Project was established in 1967 for the pur- 
pose of providing public recreation programs in that area of the city 
bounded on the north by the waterfront, on the east by Victoria Drive, on 
the south by first Avenue, and on the west by Gambia Street. 

At that time the area lacked community centres and the project programs 
were carried out in existing community facilities. The main office of the 
recreation project was located in a converted cloak room at Britannia High 
School. A project Director, one Assistant, one Cashier-Clerk Typist, 
part-time budget, facility rental and supplies budget was provided. In 1970 
a second Assistant Director was added to the project complement. 

Since 1967, Strathcona Community Centre was constructed and staffed. The 
Downtown Easisde Recreation Project was established, serving the area bounded 
by Cambie, Hastings, Heatley and the waterfront. We are now in the process 
of planning recreational services that will be provided in the new Britannia 
Services Centre. 

In the light of these recreational developments in the area it has become 
apparent that the majority of the recreational services, initially intended 
to be provided by the Vancouver East Recreation Project, have now become 
the function of either Strathcona Community Centre or the Do^ratown Eastside 
Recreation Project and others will be part of the Britannia Services Centre 
recreation programs. 

There is still a need for some recreational services to be provided as part 
of the extension program of the Britannia Services Centre and this has not 
been provided for in the revised Britannia budget pending the disposition of 
the Vancouver East Recreation Project. 

The 1975 operating budget for the Vancouver East Recreation Project is 
$68,702. 


cent ' d 
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Board of Administration, July 31, 1970 


(BUILDING - 3) 


Clause 3 continued 


(b) a custom scheme of development providing a 40' landscaped 
strip along Marine Drive with suitable additional land- 
scaping adjacent to 70th Avenue and Ash Street, the total 
development being compatible in the area; 

(c) Details of the proposed use and adequate assurance of the 
tenure of the proposed use. 

No formal application, however, was made. 

In 1969 City Council on recommendation from the Technical Planning 
Board and Town Planning Commission refused an application to 
rezone the subject site to an M-2 Industrial District to provide 
a ' Robo Car-Wash' and a 'Pizza Hut'. 

It was considred that the proposed use of the site was not com- 
patible with the residential zoned properties to the North and 
South. 

Present Application 

The proposed development would provide a 40' landscaped setback 
adjacent to S.W. Marine Drive. There would be three separate 
buildings on the site separated generally by off-street parking 
areas with landscaping interspersed throughout the site. 

There would be a one-storey Bank Building at the West end of the 
site; a one-storey ' Denny ' s ' restaurant building at the East end 
of the site. The centre building would be two-storey commercial/ 
office building. 

It is considered that the development proposals for this block 
are acceptable having particular regard to the nearby residential 
properties, the traffic movement to and from the site in relation 
to S.W. Marine Drive, the provision of the 40' landscaped setback 
and the general landscaping and amenity of the proposed site 
development . 

Recommendation 

The Technical Planning Board recommended on July 10, 1970 that the 
application to rezone the subject lots to a CD-I Comprehensive 
Development District be approved with the uses being restricted 
to a Bank; Restaurant (excluding drive-in with or without car 
service or take out food service); Professional offices; Recording 
Studio; Industrial Laboratory; Retail Stores including a drug store. 
Marine accessory distributor and sales, subject to prior compliance 
by the owners with the following conditions: 

(a) The south 33' of Lots 1, 2, 3 of Block 5 to be first 
dedicated to the City to provide for the future street 
widening of West 70th Avenue. 

(b) Lots A, B & 5, Block 3 and Lots 1, 2 & 3 (except the south 
33') of Block 5, all of D.L. 311 to be first consolidated 
into one parcel and so registered in the Land Registry Office. 

(c) All services including any transformers, etc., to be under- 


ground 


cent ' d 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Park Board - Staffing (Vancouver 
East Recreation Project) (cont'd) 

It is recommended that: 

a. the Vancouver East Recreation Project be disbanded including 
all established positions that are currently part of that 
operation; 

b. we establish the position of one extension recreation programmer 
at a cost of $10,000; 

c. provide $2,000 for the rental of community facilities and $1,000 
for supplies plus $360 a year for transportation, and $4,000 
for part-time staff; 

d. the present full-time staff at Vancouver East Recreation Project 
be reassigned, if they desire, to similar positions elsewhere 
within the system; 

^* consideration be given to provide $5,060 for program at Tillicum and 
Hastings School, now being co-ordinated and conducted by one of 
the Vancouver East Recreation Project assistants.' 


The City Manager RECOMMENDS approval of Recommendations a and d, 
and RECOMMENDS against approval of the balance of the recommendation 
since the program was established as a substitute for community 
centres which have since been constructed and because sufficient 
justification for Recommendations Nos. b, c, and e has not been 
provided. " 

MOVED by Aid. Volrich, 

THAT this whole matter be referred for further report by the 
administration to the Finance and Administration Committee for 
consideration. 

- LOST 

(Aldermen Bird, Bowers, Harcourt, Kennedy, Rankin, Sweeney 
and the Mayor opposed) 

MOVED by Aid. Rankin, 

THAT the recommendation of the City Manager contained in the 
foregoing report be approved. 

- CARRIED 

(Aldermen Boyce , Cowie and Volrich opposed) 


The Council recessed at 12:20 p.m. to reconvene in the 
Council Chamber at 2:00 p.m. 


The Council, in Committee of the Whole, reconvened in the 
Council Chamber at 2:00 p.m., with Mayor Phillips in the Chair 
and the following members present: 

PRESENT : Mayor Phillips 

Aldermen Bird, Bowers, Boyce, Cowie, Harcourt, 
Kennedy, Rankin, Sweeney and Volrich. 
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DELEGATIONS AND UNFINISHED BUSINESS 

Cross-Reach Single Parents : 
Grant Appeal 

The Council received a delegation from the Cross-Reach Single 
Parents appealing the previous action of Council of not approving 
a grant to the organization in the amount of $14,040 (net $7,020 
after C.A.P. recovery). 

MOVED by Aid. Sweeney, 

THAT Council approve a grant of $14,040 (net $7,020 after 
C.A.P. recovery) for the Cross-Reach Single Parents Program, subject to 
the program being offered in the West End. This grant to cover 
a 10-month period from June 1, 1975 to March 31, 1976; 

FURTHER THAT the grant be paid to the Cross-Reach Society 
which will administer the grant. 

- CARRIED BY THE REQUIRED 
MAJORITY 

(Alderman Volrich opposed) 

Staffing and Operating Costs - 

JOE FORTES (West End) Branch Library 

Council on July 22, 1975, when considering a Manager's report 
dated July 18, 1975, regarding the staffing and operating, costs of 
the Joe Fortes (West End) Branch Library, agreed to hear a 
delegation from the Library Board and the West End Community 
Centre Association. 

Rev. McSherry, on behalf of the Association, filed a brief 
and requested Council to permit the library to be opened during 
weekday afternoons and evenings and all day Saturday and on 
Sunday afternoons for winter months. The Association suggested 
that the library need not be opened during weekday mornings 
because of budget considerations. 

Mr. Peter Kitchen, Chairman of the Library Board, also filed 
a brief supporting the 7-day library services for various stated 
reasons. The costs involved were detailed as an attachment to 
the brief. 

MOVED by Aid. Kennedy, 

THAT an appropriation of $130,000 be approved for staffing 
and funding the Joe Fortes (West End) Branch Library based on 
the annual cost for 1976, and the Library Board have discretion 
on the question of the opening hours based on this amount; 

FURTHER THAT approval be given for approximately 2% months 
operation this year based on the same arrangement as above but 
at 1975 costs. 

- CARRIED 

(Alderman Harcourt opposed) 

The above motion having been Carried, an amendment by Alderman 
Harcourt to substitute a lesser amount of $123,600 was not put. 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

C. Street Closure in Gastown to 
Accommodate a Bicycle Race 

The City Manager under date of July 21, 1975, submitted the 
following report of the City Engineer: 


"In a letter received on May 28, 1975, Mr. A. Bowen, President of the 
Gastown Merchants' Association, 1 Alexander Street, requests that certain 
streets in Gastown be closed to vehiculeir traffic on Monday, August 4, 1975, 
from 10:00 a.m. to 3:00 p.m. to accaranodate a bicycle race. The streets 
requested to be closed are: 

Powell Street from Columbia Street to Carrall Street 
Water Street frcro Carrall Street to Abbott Street 
Abbott Street from Water Street to Cordova Street 
Cordova Street from Abbott Street to Columbia Street 
Colvmibia Street from Cordova Street to Powell Street 
Carrall Street from Cordova Street to Maple Tree Square 

The event will be composed of a preliminary Celebrity race and the major 
race involving around 60 bicycles. The latter will involve a routing along 
Water Street, Abbott Street, Coi lova Street, Columbia Street and Powell Street. 

The proposed race is similar to one which was held last year and no 
problems were encountered. However, this year the applicant requests that 
costs for signing and barricading be borne by the City. The estimated cost 
of this work is $600. 

The Police Department will provide special attention for the event and 
the organizers will provide marshalls along the route to assist with pedestrian 
control . 


Transit will be affected by the street closure but B.C. Hydro feel the 
event can be accommodated by detouring some buses and by utilizing a coned- 
off bus lane on Cordova Street similar to the arrangement used last year. 

There are no objections to the proposal from a Traffic Engineering 
standpoint. 

Should Council approve the applicant's request to close to vehicular 
traffic, Powell Street from Columbia Street to Carrall Street, Water Street 
from Carrall Street to Abbott Street, Abbott Street from Water Street to Cordova 
Street, Cordova Street from Abbott Street to Columbia Street, Columbia Street 
from Cordova Street to Powell Street and Caurrall Street from Cordova Street 
to Maple Tree Square on Monday, August 4, 1975, from 10:00 a.m. to 3:00 p.m.; 
such approval should be subject to the following conditions: 

1. The applicant enter into an arrangement satisfactory to the 
Director of Legal Services indemnifying the City against all claims 
that may arise from the proposed closure. Such indemnity to be 

in the form of Insurance in which the City of Vancouver is name 
insured. 

2. The cost of any street cleaning required over and above normal 
street cleaning be borne by the applicant. 

3. Any food concessions be approved by the City Health Department. 

4. The cost of temporary traffic controls be borne by the applicant. 

Should Council decide in favour of the applicant's request for free services, 
it is suggested this be done in the form of a grant in order that funds may be 
apportioned to the applicable appropriations. In this case Itan (4) of the 
above would not apply. 

The Comptroller of Budgets advises there are suffiri*.n*- fn«^o 
^I^rSrvfc^s!" — - to prSv"e"or'?h'!s"cost' of""' 

The City Manager submits the matter to Council for CONSIDERATION. " 

MOVED by Aid. Rankin, 

THAT the Gastown Merchants' Association's request to close the 
above streets to vehicular traffic on the date and time mentioned, 
be approved subject to the following conditions: 


cont ' d. 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Street Closure in Gastown to Accommodate 
a Bicycle Race (continued) 

"(a) The applicant enter into an arrangement satisfactory 
to the Director of Legal Services indemnifying the 
City against all claims that may arise from the 
proposed closure. Such indemnity to be in the form 
of Insurance in which the City of Vancouver is name 
insured . 

(b) The cost of any street cleaning required over and 
above normal street cleaning be borne by the 
applicant. 

(c) Any food concessions be approved by the City Health 
Department. 

(d) The cost of temporary traffic controls be borne 
by the applicant."' 

FURTHER THAT a total grant of up to $5 00.00 be approved to 
the organization in respect of the costs involved. 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 


D. Funding for Pedestrian Signals 

The City Manager under date of July 28, 1975, submitted the 
following report of the City Engineer and the Director of Finance: 

COMMENTS OF ENGINEERING DEPARTMENT 

"On May 6th, Council approved the installation o" a pedes- 
trian signal on McGill Street in the vicinity of Penticton Street. 
On May 13, 1975, Council approved the installation of a pedesti-ian 
signal on First Avenue at Slocan Street. The total cost of these 
two installations amounts to approximately 4il8,600. At the Council 
meeting on July 22, another pedestrian signal was approved at the 
intersection of 59th Avenue and Oak Street with funding from the 
Contingency Reserve. 

These signals were not part of this year's Traffic Signal 
Program approved by Council, and no funds are therefore available in 
program funds for this purpose. This year's program included five 
pedestrian signals which would improve the safety for pedestrians 
at some of the most difficult crossing locations in the City. The 
installation of pedestrian signals at these five locations was based 
upon a warrant adopted by Council last year. The warrant permitted 
identification of the priority locations requiring pedestrian signal 
treatment on a City-wide basis. This year's Signal Program also 
includes four new vehicular signals and major signal modifications 
at three locations. This total 1975 signal program is clearly re- 
quired. ¥e are planning on completing the implementation phase of 
the signal work by the end of thg year. 

Therefore, the Engineering Department cannot recommend deferral 
of any of these signals to next year's program in place oi the tliree 
pedestrian signals mentioned above and approved by Council in May and 
July. " 

COMMENTS OF FINANCE DEPARTMENT 

"Up to 1974, the Traffic Signal Reserve received 25^ of the net 
parking meter revenues. 'Commencing in 1974, it received 100/^ of the 
net revenues and this has been continued for 1975. This represents 
in round numbers an increase in available funds from approximately 
$50,000 per year in the past, to $250,000 per year now. These funds 
are fully committed to projects, as the City has embarked upon a 
"massive" signalization program compared to previous years. 

The two pedestrian signals costing $18,600 approved by Council 
on May 6 and 13, 1975 plus the pedestrian signal approved by Council 
on July 22, 1975, with an approximate cost of $8,000 to S9,000, would 
appear to have a lower Engineering Department priority than the basic 
program for 1975, and cannot he funded from the above source in the 
normal course of events. The obvious action is to include them in 
the 1976 program. 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Funding for Pedestrian Signals 
(continued) 


The 1975 Traffic Control Program plus the uncompleted 1974 
projects carried forward to 1975, amounts to approximately $492,000, 
of which about 40^ has been completed to date. There are a number of 
projects involving modifications to the traffic signal system which 
have not yet been started, and which could be deferred to 1976 to 
provide the approximate $27,000 required for the three signals 
approved by Council on May 6, 13, and July 22. 

"It is suggested that, since the City Engineer is behind in 
his traffic signalization program and assuming the May 6, 13 and 
July 22 signals have a higher priority in Council's mind compared 
to the basic 1975 program, the City Engineer revise his 1975 program 
to include the three signals and defer part of the other signal 
modifications to 1976, as it appears the work would not be done until 
1976 anyway." 


The City Manager does not support the suggestion of the Director 
of Finance that the City Engineer revise his 1975 program deleting 
signals which were approved by Council on the warrant system in 1974. 
It is noted by the City Engineer that these signals are to be installed 
at some of the most difficult crossings in the City. 

The City Manager notes that Contingency Reserve is not an appro- 
priate source of funds for continuing Capital programs such as signal- 
ization, and therefore RECOMMENDS that the pedestrian signals approved 
by Council on May 6, 13 and July 22 be placed on the 1976 signaliza- 
tion program and funded by the Traffic Signal Reserve. 


MOVED by Aid. Bowers, 

THAT the City Engineer's Traffic Signalization Program 
for 1975, be approved on the understanding priority will be 
given to those signals authorized by Council on May 6, 13 
and July 22, 1975, but the question of an increase in the 
appropriation, be deferred until review in August. 

CARRIED UNANIMOUSLY 


MOVED by Aid. Bird in amendment, 

THAT the recommendation of the City Manager contained in the 
foregoing report be approved. 

- LOST 

(Aldermen Bowers, Boyce , Cowie, Harcourt, Kennedy, Rankin, 
Sweeney, Volrich and the Mayor opposed) 

The amendment having lost, the motion by Alderman Bowers was 
put and CARRIED UNANIMOUSLY. 

I. Greater Vancouver Regional District: 
Liveable Region Plan 


Under date of July 16, 1975, the Vancouver City Planning 
Commission submitted a report resulting from discussion and written 
comments submitted by members on the G.V.R.D. Liveable Region Plan. 

MOVED by Aid. Volrich, 

THAT the report from the Vancouver City Planning Commission 
be received and referred to the Planning and Development Committee. 

- CARRIED UNANIMOUSLY 

In considering the foregoing, it was suggested the Mayor 
arrange a joint meeting with the Planning Commission and Council 
members to discuss matters of common interest. The Mayor under- 
took to arrange this. 
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II. Illegal Suites: 
Hardship Cases 

The Committee of Officials concerning Illegal Suites - 
Hardship Cases, submitted the following report under date of 
July 18, 1975: 


"The Committee of Officials has considered the following requests 
under the policy established by Council concerning Illegal Suites - 
Hardship Cases, and reports as follows: 


(a) The following applications recommended for approval by the 
Sub-Committee be approved: 


Mrs. Dow Myong Oh (owner) , 1076 West 41st Avenue 
Frank Quiring (tenant) , 174 West 21st Avenue 
James John Irvine (tenant), 1950 East 1st Avenue 
Marlene Anderson (tenant) , 3248 Coleridge Avenue 
Sally Kovacs (tenant) , 2037 MacDonald Street 
Julie Anne Peake (tenant) , 3408 East 29th Avenue 


(b) the following applications be approved for one year from 
the date of this Resolution: 


Mrs. Gertrude Lohvin (owner) , 7276 Victoria Drive 

Phera Singh (owner) , 2880 East 44th Avenue 

Mervin V. Hanson (tenant) , 3642 West 22nd Avenue 

Richard A. Lockhart & Mark Fox (tenants) , 4435 West 11th Avenue 

Fotis Vlachos (owner) , 3289 West 11th Avenue 

Frances E. Cruise (tenant) , 2005 West 59th Avenue 

Jenny Y. M. Tao (tenant) , 693 West 31st Avenue 

Balwant Singh Bapla (owner) , 969 East 59th Avenue 

Audrey Gauchi (tenant) , 245 North Templeton Street 

Dan Rodocker (tenant) , 4745 Gothard Street 


(c) in respect to the above mentioned, the City Building 

Inspector be instructed to withhold enforcement action and 
to carry out the policy as adopted by Council on December 
17, 1963, and as amended by Council on November 10, 1964. 


(d) the following applications be not approved: 


Mile Bobanovic (owner) , 4919 Rupert Street 
Bob M. Ishmail (owner) , 4850 Joyce Street 
Mohan Singh Gill (owner) , 852 East 63rd Avenue 
Manuel W. Lee (tenant) , 3291 East Georgia Street 
Eva Gusland (owner) , 2569 Pandora Street 
Peter Beyer (tenant) , 2375 West 35th Avenue 


MOVED by Aid. Bird, 

THAT recommendations (a) to (d) inclusive contained in the 
foregoing Committee of Officials report dated July 18, 1975, be 
approved. 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

III. Report of Standing Committee 
on Planning and Development, 
July 24, 1975 

Consultant Assistance for Central 
Waterfront Zoning (Clause 1) 


MOVED by Aid. Bird, 

THAT the recommendation of the Committee contained in this 
Clause be approved. 

- CARRIED UNANIMOUSLY 

IV. Report of Standing Committee 
on Community Services 
July 24, 1975 


Liquor Permit Application: 1222 Hamilton 
Street, Development Permit Application 
No. 70385 (Clause 1) ^ 


MOVED by Aid. Rankin, 

THAT the recommendation of the Committee contained in this 
Clause be approved. 

- CARRIED 

(Aldermen Kennedy, Sweeney and Volrich opposed) 

G.V.R.D. Matters 

There were no comments with respect to G.V.R.D. matters 
insofar as the Regional District meeting for July 30, 1975, 
is concerned. 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Volrich, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Volrich, 
SECONDED by Aid. Sweeney, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 

i 


At this point in the proceedings. Alderman Boyce introduced 
two ladies in the public gallery - Mrs. Athen Athanasioux of 
Athens, Greece, President of World Council, Y.W.C.A. and Mrs. 
Janine Van Vliet of Brussels, Belgium, Executive Council Member, 
Y.W.C.A. 
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BY-LAWS 

1. BY-LAW TO AMEND BY-LAW NO. 3575, 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW 


MOVED by Aid. Rankin, 
SECONDED by Aid. Sweeney, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Rankin, 
SECONDED by Aid. Sweeney, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

2. BY-LAW TO MIEND BY-LAW NO. 4017, 
BEING THE BOARD OF ADMINISTRATION 
BY-LAW (Claims Procedure) 


MOVED by Aid. Volrich, 
SECONDED by Aid. Sweeney, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Volrich, 
SECONDED by Aid. Sweeney, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

MOTIONS 

A. Rezoning of Property 

at 2893 West 41st Avenue 

MOVED by Aid. Rankin, 
SECONDED by Aid. Volrich, 

THAT WHEREAS Council on July 22, 1975, approved the rezoning 
of a parcel of property situate at 2893 West 41st Avenue; 

AND WHEREAS the Director of Planning had set out no 
conditions applicable to any such rezoning; 

THEREFORE BE IT RESOLVED THAT the Director of Legal Services 
be instructed not to bring forward the amendment to the Zoning 
By-law until the necessary conditions are approved by Council 
and carried out by the applicant; 

FURTHER BE IT RESOLVED THAT in addition to the conditions 
submitted by the Director of Planning, there be included the 
following : 

(a) confirmation of financing sufficient to satisfy Council 
that the project will proceed 

(b) the matter be reviewed by Council twelve months from the 
date of the Public Hearing. 

- CARRIED 
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ENQUIRIES AND OTHER MATTERS 


Alderman Rankin - 
Encroachment: 4 North 
Slocan Street 


advised of a letter he had received 
from the owner of 4 North Slocan Strec 
concerning the transferring of his 
property over to the Veterans' Land 
Act Administration, and in this 
regard, was unable to obtain clear 
title because of an encroachment on 
the road allowance. The enquiry was 
referred to the Director of Legal 
Services for report back to the 
next meeting of Council. 


Alderman Volrich - enquired with respect to the motion 

Sale of Land to Italian of Council dated April 8, 1975, 

Folk Society when it dealt with the sale of land 

to the Italian Folk Society. 
The Alderman explained that insuf- 
ficient time was given to the 
organization to complete the sale. 

MOVED by Aid. Volrich, 
SECONDED by Aid. Rankin, 

THAT Council's position with respect to the sale of property 
to the Italian Folk Society be on the basis of completing the 
sale within 120 days of the issuance of a development permit or 
12 months from the date of Council approval. (April 8, 1975) 

- CARRIED UNANIMOUSLY 


Alderman Bowers - referred to Council's action of 

Contravention of By-law May 13, 1975, concerning the property 

at 4584 West 1st Avenue indicating 
that petitioners are complaining that 
the direction of Council has not been 
carried out. 


MOVED by Aid. Bowers, 
SECONDED by Aid. Rankin, 

THAT the City Manager be instructed to have arrangements 
concluded forthwith for removal of the top floor of 4584 West 1st 
Avenue by a definite date as directed by Council on May 13, 1975, 
and that a report on the matter be submitted to Council on 
August 12, 1975. 

- CARRIED UNANIMOUSLY 


Alderman Bird - referred to a tax payer who had 

Penalty re Taxes complained about paying a penalty. 

on the Homeowners ' Grant portion 
of her tax bill and would be in 
serious financial difficulties as 
a result. Alderman Volrich advised 
that the Finance and Administration 
Committee was looking into this whole 
matter of tax payments and will be 
reporting to Council shortly. 


MO^'ED by Aid. Harcourt, 
SECONDED by Aid. Rankin, 

THAT the Mayor be authorized to pay $8.00 from the Mayor's 
fund in this particular instance. 

- CARRIED UNANIMOUSLY 


Alderman Boyce - 

Ingress and Egress to Oakridge 

Shopping Centre 


enquired with respect to when work 
will be carried out to the new 
entrances and exits to the Oakridge 
Shopping Centre. The Manager under- 
took to investigate the matter. 
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ENQUIRIES AND OTHER i^lATTERS (cont'd) 

Alderman Boyce - requested the Director of Legal 

By-law Court Services to examine the matter of 

having set up courts at City Hall 
dealing specifically with 
infractions to City By-laws. 


The Council adjourned at approximately 3:40 p.m. 

***** 


The foregoing are Minutes of the Regular Council Meeting 
of July 29, 1975, adopted as amended on August 12, 1975. 



MAYOR 




CITY CLERK 


AUG 4 1970 

Board of Administration, July 31, 1970 
Clause 3 continued 


(d) The detailed scheme of development which shall not exceed 
two storeys in height to be first approved by the Technical 
Planning Board after advice from the Design Panel as to the 
architectural design of the building, with there being suitable 
lawn, shrub and tree planting both on the landscaped setback 
areas adjacent to S.W. Marine Drive, along the southerly 
landscaped setback area of the site abutting West 70th Avenue 
and along the easterly landscaped setback area of the site 
abutting Ash Street as well as interspersed throughout the 
site . 

(e) All signs to be approved by the Technical Plannina Board 
with such signs to be facia signs, and non-flashing with 
the exception of one free-standing sign which shall also be 
non-flashing . 

The Technical Planning Board further recommended that should the 
above conditions or such other conditions as set by City Council 
following a Public Hearing not be complied with by the owners in 
order to permit the by-law to be passed within 120 days from the 
date of public hearing, then this approval shall expire. 

The Town Planning Commission on July 24, 1970 endorsed the recom- 
mendation of the Technical Planning Board." 

Your Board RECOMMENDS that the reports of the Technical Planning Board 
and Town Planning Commission be received and the matter be referred for 
the consideration of Council at a Public Hearing. 


INFORMATION 

4 . Strathcona Area Rehabilitation Project 

The Director of Planning has reported as follows: 

"Work on planning this project is proceeding under arrangements 
approved by Council on January 7th, 1970. These include 
authorization for the Strathcona Working Committee to administer 
the unexpended balance of funds, allotted for the nreparation of 
Urban Renewal Scheme 3, for the required work. 

Council on June 23rd, 1970 adopted a recommendation of the Board 
of Administration of June 19th, 1970 concurring with the recom- 
mendation of the Strathcona Working Committee that the contract 
amount for the consultants (Birmingham and Wood) be increased 
from $18,000 to $20,000 to enable the final stage of the con- 
sultants study to be completed. Copies of the Consultants 
'Interim Report' were circulated at that time. The Board's report 
noted that the validity of some pre-contract costs was still under 
discussion, and these discussions are continuina at the date of 
submitting this report. 

A further meeting of the Working Committee was held on July 15th, 
1970. At this meeting, the consultants advised that they hoped 
to complete their report by the end of August. 

The Working Committee approved a recommendation from the consultants 
that a 'Strathcona Area Rehabilitation Project Joint Office' be 
established for a two-month period at a cost of approximately 
$100.00 which would cover rent and miscellaneous supplies. The 
office would be located in the Pender Y.W.C.A. at Pender Street 
and Dunlevy Avenue and be staffed by volunteers who would take 
enquires and refer them to City and other staffs as appropriate. 
Further details of the operation of this office will be reported 
after a trial period. 
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Manager's Report, July 25, 1975 (WORKS - 1) 

WORKS AND UTILITY MATTERS 

RECOMMENDATIONS : 

1. Pacific Centre Parking Garage Equipment - Block 42 

The City Manager submits the following report of the City Engineer: 

"On October 22, 1974, City Council approved the awarding of the contract 
for the Pacific Centre Parking Garage Equipment (Tender No. 28-74-10) for Block 
42 and Block 52 Garages, to Westgate Electronics Ltd, for a total contract price 
of $128,252.00. This work consists of new installation in Block 42 and revising 
the equipment in Block 52 to make it compatible with Block 42. The contract was 
priced in two components: 

1) Basic Equipment $85,382.00; 2) Extra Specified items and additional 

equipment $42,870.00 

A. Total Contract Price 


Among the specified extras included in the contract, was the provision of 
"duplicate (slave) parking control equipment in the office area." (item 5 of the 
October 22, 1974 report.) 

As a result of the transposition of two numbers, the total price of this 
equipment was reported as $5,100. whereas the correct total should read $5,300. 
(an increase of $200.). This will require an adjustment in the contract price. 

B. Anti-Passback 

Included in the additional equipment was the provision of an "anti-passback" 
system including automated exit gates for monthly parkers for a quoted extra cost 
of $5,750.00. This cost included $1,400.00 for the supply and installation of 
conduit capable of serving both present and future systems. Provision of additional 
equipment to make the operation of Block 52 garage compatible with that of Block 42, 
plus spare equipment, cost $4,725.00, for a total cost of ($5750 - $1400 + $4725) 
$9075.00. 

"Passback" is a practice whereby the holder of a contract parking card will use 
his card to activate the entry gate, but will leave his card in the unit for use by 
one (or more) following motorists. "Anti-passback" is a system whereby the use of 
the contract parking card is restricted to an entrance/exit sequence. 

As a result of a more detailed review of the garage operation however, and 
of discussions held with the Downtown Parking Corporation, operators of the garage, 
and with Westgate Electronics Ltd, suppliers of the equipment, the conclusion has 
been reached that the "anti-passback" equipment should not be installed. 

C. Intercom System 

Under the present contract, the contractor is required to extend the existing 
intercom system to service the increase in customer parking that will be generated 
by the two block development of Blocks 52 and 42. The garage will have a capacity 
for some 1550 parking customers. 

Through further investigation and discussion with the supplier of the equip- 
ment and with the operators of the garage, however, it has been determined that 
the extension of the existing system has limitations in its communication capabilities 
which reduce its value as an instrument of service to the public. 


An outline of the existing and proposed systems and definition of the basic 
components and system of operation is attached to this report as Appendix A. 

The cost of modifying the proposed system would be an additional $2,499.00. 
The major portion of this cost is due to the additional wiring required for the two 
extra Master Stations. 


Cont'd 
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Clause 1 Cont'd 

I RECOMMEND that: 


(WORKS - 2) 


(a) the contract price for the duplicate parking control in the garage office 
be amended from $5,100. to read $5,300. (total price); 

(b) the anti-passback" system including automated exit gates for monthly parkers , 
together with additional and spare equipment, be deleted from the contract 
for a cost saving of $9,075.00 

(c) the proposed intercom system be improved in-order to provide a more accept- 
able system at an additional cost of $2,499.00". 

The City Manager RECOMMENDS approval. 

2 . Bi-Weekly Garbage Collection 

The City Manager submits the following report of the City 
Engineer : 

"On 21 November, 1972 the question of less frequent collection of residential 
refuse was considered by Council and it was decided to continue the present weekly 
collection cycle. Following is the report considered at that time based partly 
on a questionnaire circulated to some 37 major North American cities: 

"Most cities in North American collected refuse on a weekly basis, 
although collection twice a week is common in warmer areas. None of 
the cities responding to our questionnaire collect less frequently than 
once per week. However, it would be possible to reduce costs by collecting 
refuse every two weeks. While the quantity of refuse removed would probably 
remain approximately the same, the efficiency of collection would increase. 

We have developed a preliminary estimate of the saving which would be 
expected, based on the following assumptions. 

1. The residential "free" collection would be four regulation 
cans every two weeks. 

2. The night-shift collection area, primarily downtown, and 
method of operation would remain as at present. 

3. Commercial premises would be provided with the same service 
as at present. 


The present collection-beat structure would obviously have to change 
markedly under these circumstances. Using a "best guess" projection 
of the most desirable beat structure, we estimate that the minimum 
saving resulting from bi-weekly collection would be $160,000. per year. 

The Medical Health Officer advises that he does not favour bi-weekly 
collection, because he expects rodent and fly problems will increase. 
Introduction of bi-weekly collection would also represent a significant 
decrease in service to the public. Additional garbage cans would have 
to be stored and would certainly increase the clutter in lanes. Retaining 
household garbage an extra week would increase odour problems. It is our 
opinion that an average household of 4 to 5 people would prefer to retain 
the present level of service at the present cost, rather than obtain a 
nominal cost reduction ($1.40 to $1.75 per year) and a lower level of 
service. (The extent of the cost reduction can perhaps best be indicated 
by noting the annual cost of the two additional cans which each family 
would require would be greater than the reduction in pick-up cost, even 
if the cans last five years.) 

In view of the Medical Health Officer's advice, and the significant 
reduction in standard of service with only a nominal reduction in cost 
per capita, which would result from two weekly collections, the City 
Engineer RECOMMENDS that the present weekly collection cycle be retained." 


Cont'd . . 
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(WORKS - 3) 


Clause 2 Cont'd 

In terms of 1975 costs the estimated annual savings will be $235,000 or $0.52 
per capita per year. With these current figures the annual cost of the two addit- 
ional cans which each family would require would still be greater than the reduct- 
ion in pick-up costs. 

The Medical Health Officer advises that his opinion has not changed and 
he does not favour bi-weekly collection. In the Lower Mainland all of the 
municipalities are on a weekly collection schedule. 

The City Engineer RECOMMENDS that in view of the Medical Health Officer's 
advice, and the significant reduction in standard of service with only a nominal 
reduction in cost per capita, that the present weekly collection cycle be 
retained. " 

The City Manager RECOMMENDS that the above report of the City Engineer be 
approved. 


FOR COUNCIL ACTION SEE PAGE(S).i£; 



Manager's Report, July 25, 1975 

HARBOURS AND PARKS MATTERS 


CONSIDERATION & RECOMMENDATION 


1. Van Dusen Botanical Display Garden - 
1975 Operating Budget 

The Director of Finance reports "as fOlrloWBT 

"The Vancouver Park Board, at their meeting on Monday, July 7, 1975, 
passed the following: 

' . . . " VANDUSEN BOTANICAL DISPLAY GARDEN 

a) Operating Budget - At the last meeting of the Board, 
staff were requested to prepare a further report on the 
proposed 1975 operating budget including a five year 
financial projection for the Gardens. Board members 
received copies of a report dated July 4, prepared by 
the Director of Financial Services, recomnending that 
$108,000 be requested for 1975 from City Council for 
maintaining and operating the Garden following the 
August 30th official opening. 

"After discussion, it was regularly moved and seconded, 

"RESOLVED: That the Board request City Council to 

provide $108,000 for the 1975 maintenance 
and operating budget. 

- Carried. 

b) Capital Funds - It was noted that Board members and staff 
are endeavouring to obtain $150,000 of additional capital 
funds from private sources for essential capital equipment 
purchases and finishing capital development in 1975. The 
Superintendent stated that development work must continue 
in order to open the gardens but the Board does not have 
any capital funds left. He suggested it would probably 

be necessary to reallocate capital funds from other accounts 
to cover over-expenditures. A report would be submitted 
to the July 21st Board meeting"...' 

The Park Board staff had presented to the Park Board a program 
budget structure based on three separate levels of service for the Van 
Dusen Botanical Gardens, split into recreation and education sub-functions. 
Level one was considered to be the highest. Level two the medium, and 
Level three bare maintenance. The requested amount of money for 1975 
operating costs for the period September 1 to December 31, 1975, of 
$108,000, apparently represents Level two for recreation and Level three 
for education. 

The Park Board, in developing their program budget for the Van 
Dusen Botanical Garden faces problems that they would not face in other 
areas, where the background information on cost, attendance, charges, 
etc., exist. The Botanical Garden is a brand new operation and we do not 
have adequate experience with its type of operation. 

Therefore, it appears that some kind of compromise is necessary in 
the level of service to be provided and the cost to the City. Experience 
will refine this. The problem is that future refinement may lead to • vtry 
high cost to achieve a reasonable objective for the Gardens (or it my not). 

On a full year basis, the $108,000 represents operating costs qT^""' ~ 
$457,000 less revenues of $130,000, for a net operating cost on a full 
year basis of $327,000. 

The Park Board has also submitted a description of the Jevel of 

service implied by their various ratings, but it is in suwaa ry form 
and Council may wish a fuller report reference explanation from the 
Park Board. The information from the Park Board is quoted as follows: 
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Clause No. 1 (continued) 


'A DESCRIPTION OF THE II - II SERVICE 
LEVEL 


The financial appropriation provided at a second quality level display 
garden and a third level education program creates a service which will 
provide: 

... Horticulture displays with a wide variety of plant species 
and annually changing floral exhibit, and a minimum number 
of educational programs with some community involvement in 
plant propogation, care and arrangement... 

A higher level of service (e.g. I - I) would provide a more intense, 
year-round color display, aesthetically arranged, with constantly changing 
patterns and species. The education offering would attract thousands more 
people into 'adult tuition' and 'student' programs. 

A lower 'subsistence' service level (e.g. Ill - III) would maintain 
a garden standard aimed merely at preserving existing plant life. 
Aesthetically, the garden would have minimal attraction and relatively 
no education program resource could be offered to the public. 

Service Level for 1976 

The low service level for 1975 was chosen primarily because of City 
budget problems. It is hoped that the decision as to the quality level 
for the 1976 budget that will be struck later this year will reflect a 
higher level of service.' 

Budget Considerations 

Attached as Appendix I is the detailed budget provided by the Park 
Board to support their request for $108,000 this year, and their concept 
of a full year net operating cost of $327,000. Their request of $108,000 
for 1975, September 1 - December 31, apparently represents one-third of 
each item in their full year schedule. At budget review time. City 
Council included $100,000 in Contingency Reserve in anticipation of 
operating costs necessary for the Botanical Gardens after they open, and 
therefore the funds are available to meet the request of the Park Board. 

The Finance Department is unable to properly and in detail evaluate 
the Park Board budget, but we do have the following: 

Recommendations 

A. Staffing to be reviewed by the Administrative Analyst (same as 
Vancouver Aquatic Centre). 

B. Position and rate classifications to be determined by the Director 
of Personnel Services: 

(a) Pay grades for Clerk Stenos range from P,G, 6 - I to P,G, 16 r IV 
There is no pay grade 17 for any Steno position, 

(b) Concurrence of unions normally obtained, 

C. It is not City budgeting policy to include Contingency sums in 
operating budgets. Adjustments, if necessary, can be made during 
the year. Therefore, the Contingency item should be deleted. 

D. Parks Board to submit a detailed budget of revenues and expenditures 
each year, commencing 1976, in support of their innual budget request. 


For Consideration in Council 

A. Whether they wish further information from the Park Board, in 
explanation of the levels of service proposed for the Botanical 
Gardens. 

Consideration of the request of the Park Board for $108,000 for 
1975 operating costs, September 1 - December 31, 1975, such funds 
to be provided from Contingency Reserve. 
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Cllause No. 1 (continued) 


C. If Council approves the recommendations in the section "Budget 
Considerations" - 

(a) results of the staffing review will be reported to Council, if 
any changes are to be recommended. 

(b) the funding to be adjusted for any changes in position classification 
and the elimination of the Contingency provision. 

(c) Council to instruct the Parks Board to submit details of revenues 
and expenditures in support of their budget submissions for funding 
of the Van Dusen Botanical Gardens in subsequent years. " 


The City Manager submits the roregisliig "report or tfie m 
of Finance for Council CONSIDERATION and RECOMMENDS that the 
recommendations contained therein be approved. 


FOR ZOmOl ACTiOM SEE PAGE(S).<£^2^ 
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RECOMMENDATION 


BUILDING AND PLANNING MATTERS 


A-4 


Application to amend Zoning and Development 
By-law for Downtown District 

The Director of Planning reports as follows: 


"The date of September 25, 1975 has been tentatively scheduled for a 
Public Hearing on the proposed Downtown District By-law. 

However, City Council has not formally instructed the Director of 
Planning to make the application to amend the Zoning and Developtient 
By-law. This instruction is required to enable Council to have the 
option to withhold a permit prior to the adoption of any Official 
Development Plan or amendment to the Zoning By-law - as provided by 
Section 570 of the Vancouver Charter. 

It is reccmmended that the Director of Planning be new instructed to 
make an application to amend the Zoning and Development By-law to 
provide for a "Downtown District" and refer such application together 
with the proposed Official Development Plan for a Downtown District to 
a Public Hearing." 


The City Manager RECOMMEbTOS that the r^rt of the Director of Plannir^ be 
approved. 


INFORMATION 


2 . Thunderbird Neighbourhood Development 

Blocks 105, 106, 107, 108, Section 28 THSL & 
Block 96, Section 96, THSL 


The Acting Supervisor of Property & Insurance reports as follows: 

"On May 6, 1975, City Council adopted a report by the 
Standing Committee on Planning and Development re City-owned 
land in the Thunderbird Neighbourhood which recommended sale 
of the following sites: 

(a) 1.5 acres to St. Margaret's Church for a church and 
daycare facility; 

(b) 2.0 acres to Conf ratellanza Italo-Canadese for a 
community centre; 

(c) 5.0 acres to General Distributors for a warehouse. 


The following is a brief resume of the requirements which 
must be completed prior to any of the sites being conveyed 
to the purchasers. 

Situated in the centre of the site is a 0.3 acre parcel owned 
by B.C. Hydro, see plan attached. At its meeting on May 6, 
Council authorized the City to contact the Hydro authority 
for the purpose of either purchasing or leasing this parcel. 
The subdivision cannot proceed until this point has been 
settled. 


Accordingly, the Planning Department have entered into 
negotiations with the Lands Division of the B.C. Hydro. 
However, if a purchase cannot be negotiated and the land 
has to be leased, the present subdivision plan might not be 
workable as the design of the development requires City 
ownership of this block. 

The development also includes four road allowances and the 
City Engineer is presently arranging for their closure. 
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Clause No. 2 (continued) 


The City will be in a position to transfer title of the 
Thunderbird lands after the following requirements have been 
completed. 

A. Negotiations with B.C. Hydro as to whether their land 
is to be purchased or leased by the City; 

B. Depending on the outcome of negotiations, B.C. Hydro 
to transfer title to the City; 

C. The City Engineer to complete road closures and 
ascertain requirements for relocating services; 

D. The City Engineer to commence survey after title 
obtained from B.C. Hydro; 

E. The City Engineer to prepare subdivision plans, after 
survey completed, for all sites in the Development; 

F. As the proposed subdivision is adjacent to a controlled 
access highway the Land Registry Act requires that 

the Provincial Department of Highways give their 
approval; 

G. Negotiations with General Distributors to be 
completed re a price for their site; 

H. Purchase money to be paid by all developers and the 
Director of Legal Services will then complete all 
necessary documentation. 


Without allowing for any delays or set-backs, the above 
procedures will take a minimum of two to three months. 


The City Manager submits the foregoing report of the Acting 
Supervisor of Property & Insurance for INFORMATION, 


1 ?FCOMM.FNDA?IOTT & CQtTS IDERATIOIT 


■\. Ground Leases, Phase 1, Area 6, False Creek 

The False Creek Development Group reports as follows: 

"Pur J ipse 

The purpose of this report is to recommend the principal terms 
and conditions for the ground leases between the various sponsors 
and the City for the residential components of Phase 1, Area 6, 

i False Creek and to consider approval for negotiated construction 

i contracts. ' 

S pons ors 

Vancouver City Council, on February 25, 1975, passed a resolution 
endorsing the various sponsors for the residential components of 
Phase 1, Area 6, subject to completion of satisfactory negotiations 
regarding ground leases. 

In the ensuing negotiations with the sponsors, the following 
changes have taken place; 
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clause No. 3 (continued) 


-The B. C. Baptist Foundation who were endorsed as the sponsor 
of a non-profit rental housing development in Enclave #2, 
Parcel #3, have withdrawn. Frank Stanzl Construction Ltd. has 
agreed to form a separate organization to take over the posi- 
tion of B. C. Baptist Foundation to meet the same household 
and income mix. It would be a low rental housing developanent 
under the Limited Dividend program which provids controls for 
15 years, after which the sponsor has the option to pay off 
the senior government mortgage and continue as a market unit. 

-The Netherlands Association who were endorsed as the sponsors 
of a non-profit rental housing development in Enclave #d. 
Parcel #10, and the B'Nai Brith Society who were endorsed as 
the sponsor of a senior citizens rental project in Enclave 
#8, Parcel #9, have amalgamated, with the Netherlands Associa- 
tion taking responsibility for both developments in Enclave 
#8, while maintaining the senior citizen component. 

-The Pears Group, who were endorsed as sponsors of a small 
co-operative are being dealt with as part of the market con- 
dominiums. 

-The water-lot lease for the Greater Vancouver Floating Home 
Co-operative is being held up by the Provincial Government, 
and cannot be dealt with at this time. 


SPONSOR 


PARCEL 
NO. 


PROGRAM 


NUMBER OF 
DWELLINGS 


Eastern Cluster 


Kiwanis Uptown 1 

Frank Stanzl Construc- 
tion Ltd. -Limited Divi- 
dend 11 

3 

Bertha O. Clarke 2 

Creek Village Building 
Co-operative 4 

Frank Stanzl Construc- 
Ltd. -Market 13 

14* 

16 

False Creek Co-opera- 
tive 5 

Total 

West ern Cluster 

False Creek Co-opera- 
tive 6 

Lower Mainland Society 
for the Physically 
Handicapped 7 

University I-Ton-Profit 
Bui.1 ding Society 8 


Senior Citizens 

Low Rental Entrepreneurial 
Low Rental Entrepreneurial 
Low Rental Non-profit 

Controlled Leasehold Condo- 
minium 

Market Condominixams 
Market Condominiums 
Market Condominixims 

Par Value Co-operative 


64 

67 
77 
46 

61 

62 
53 
48 

82 


Par Value Co-operative 


560 
(Max 650)** 


86 


Residences for Physically 
Handicapped 

Controlled Leasehold Condo- 
minixams 


24 


55 
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Frank Stanzl Construc- 
tion Ltd. -Market 


17 


Market Condominiums 


32 


Netherlands Associa- 
tion 


10 


Low rental Non-Profit and 
Senior Citizens 


124 


Total 


321 
(Max 330) ** 


TOTAL, PHASE 1: 


881 
(Max 900) ** 


*The "Pears Group" is included in Parcel 14. 
**Maximurps set by Zoning By-law approved by Vancouver City Council 

The program will provide the social mix as called for by Council in 
their resolution of September 10th, 1974 and as reported to Council 
on February 25, 1975. 

— — — - . 

Construct ion Co ntracts 

•Our objective is to have construction completed by June/ July 
1975 within the cost allowances stated in our financial pro- 
formas and in accordance with the design guidelines. 

In order to meet the constraints of cost and timetable, we have 
required each sponsor to demonstrate to our satisfaction before 
making an application for a Development Permit that their project 
can be built on time and within the cost allowance. In cases of 
doubt, we are asking the sponsor to appoint a contractor-developer 
and to negotiate a contract. 

Since this is a departure from the traditional procedure of 
independent design followed by a call for competitive bids, we 
are requesting approval by the three levels of government of 
a procedure containing the following elements: 

(a) the sponsor to select an architect; 

(b) the architect, on instructions from the sponsor, to develop 
a design concept in collaboration with our co-ordinating 
architect (Thompson, Berwick, Pratt) and co-ordinating 
developer (Frank Stanzl Construction Ltd.) as outlined in the 
Development Group's development procedures, dated February 
IC, 1975; 

(c) the sponsor and architect to discuss construction contracts 
with contractors/developers and in cases of doubt regarding 
costs to select a contractor/developer for a negotiated 
bid or management contract; 

(d) the selected contractor/developer to work closely with the 
sponsor's architect. in the preparation of the drawings and 
specifications for Development Permit application, having 
in mind the maximxim permissible cost allowances; 

(e) the sponsor and/or contractor/developer, prior to the sponsor 
applying for a Development Permit, to give assurances, 
satisfactory to the Development Group, that the project 

can be built within our cost allowances and within the 
timetable; 

(f) the negotiated contract or a construction management contract 
to include a maximum ceiling price, provision for sub- trade 
competitive bids, and provision for a savings clause, in 
which savings under the guaranteed maxim\am price will be 
shared between the sponsor and the contractor; 


--1 
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The Working Committee also approved a recommendation from the 
consultants that a model of the area to scale of 1" to 50' showing 
contours and existing street layout and with removable buildings 
be constructed by professional model makers in consultation with 
the Planning Department at a cost not to exceed $500.00. The 
model would be kept in the project office and be used as a working 
tool for the residents, consultants and staff working on the project. 

The program of work set out in the Working Committee's report of 
December 18th, 1969 called for the Planning Department to undertake 
to have civic departments re-appraise certain elements which would 
make up a community plan and report back to the Working Committee. 
Work to date has included up-dating of survey information neces- 
sitated by the extension of the scheme boundary south from the 
southern boundary of the Strathcona Sub-Area as previously defined, 
preliminary examination of alternate levels of improving municipal 
services, re-examination of park acreage requirements, supplying 
information to the consultants and the drafting of outlines of the 
report covering renewal plans for the overall Strathcona Area which 
would be required if, in the view of the Working Committee, the 
consultants final report indicates that rehabilitation would be 
feasible in the Strathcona Area. The Working Committee was advised 
that it was not intended to proceed further with preparation of 
renewal plans for the overall area until the consultants had completed 
their final report and the views of the Working Committee were known. 

At the start of the work, the balance unexpended from Urban Renewal 
Scheme No. 3 Preparation Account was approximately $45,000. Because 
of the many new and unknown factors expected to be encountered, it 
was noted, in the Working Committee's December 18th, 1969 report to 
Council, that it was not possible to prepare a firm estimate of 
the cost of the work to be undertaken and that senior government 
representatives considered that it should be possible to complete 
it at a cost well below the approximately $45,000 balance. 

The Planning Department has prepared, for control purposes, a 
tentative budget. This is shown below with expenditures to June 30th, 
1970 also shown. 

Tentative Budget Expenditures to 

June 30, 1970 

Consultants $20,000.00 $ 7,699.48 

City Staff Costs 14,000.00 4,231.82 

Printing and Production 2,000.00 
Balance 8,995.85 


Total $44,995.85 $11,931.30 

Your Board SUBMITS the foregoing report of the Director of Planning 
for the information of City Council. 


cent ' d 
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(g) the contractor/developer to have adequate authority regard- 
ing the structural systems, methods of construction, finish 
details, and materials, so that he and the architect can 
produce the required product in accordance with the design 
guidelines and within the cost allowances. 

The above procedure preserves competitive sub-contract bids, 
provides protection to the sponsors through the savings clause, 
and improves the probability of achieving the desired balance 
between quality and econorry. 

Grou nd Lease s^ 

The Engineering Department, Survey Branch, are now completing 
the subdivision plan for deposit with the Land Registry Office. 
The sponsors are well advanced with their designs based on the 
proposed subdivision plan. Development Permit Applications are 
now being submitted to the Director of Planning and two have been 
issued. Some construction is expected to start in August and 
most foundation work must be in progress by September to meet 
our timetable. 

Financing of the Controlled Leasehold Condominiums and of the 
Market Condominiums is now committed. 

We have agreement in principle with each of the sponsors 
regarding the ground leases and other matters and each has 
signed a letter of understanding which is subject to the 
approval of Council. 

Copies of each of the letters of understanding are on file in 
the City Clerk's Office for examination. 

The ground leases will include the terms set forth in the 
appendices attached hereto and such other terms and conditions 
as the City deems advisable. 

Following are comments in respect of particular terms of the 
ground leases: 

1. All Ground Leases shall be for a term of 60 years and will 
commence on substantial completion of the buildings to be 
erected on the leased premises or 1st of July, 1976 which- 
ever date is earlier. 

2. The ground rents . - over the first 30 
years of the lease have been varied to meet the financial 
constraints of the individual developers. For instance, 
the senior citizen developments have the option of a low 
initial rental of 8% x $6.00 per square foot, and escala- 
ting over the first twenty years, whereas, the market condo- 
miniums have the option of paying a flat rate of 9.5% x 
$12.63 per square foot over the first thirty years. 

It has been recognized in our dealings with the sponsors 
that monthly payments for most forms of housing are more 
onerous in the first few years, while the ability to pay 
improves as incomes rise over time. It is for this reason 
that most leases have somewhat lower initial rents but with 
escalation clauses which increase rentals over time. It is 
also for this reason that we have opted for leases with 
monthly payments as opposed to prepaid leases or outright 
sale, because these latter options would result in fixed 
repayment terms over time. This has been a mutually satis- 
factory arrangement for both the sponsors and the City and 
en ables th e City to recover its value over time. 
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3. The ground rents are different for each category of sponsor. 
All contain an initial lease period of either 20 or 30 years 
during which time the rent is either fixed or escalates 

in accordance with a formula. For the balance of the term 
of 60 years, the rent vail be subject to negotiation every 
10 years. 

4. The ground rent for the first year for each type of project 
^A.ill be calculc'ted as follows: 

- Senior Citizens - 8% x $6.00 per square foot of maximum 
bui Icing area allowed for the project; 

- dwellings for physically handicapped -8% x $6.00 per 
square foot of maximum building area allowed for the 
project; 

- non-profit low-rental housing - 8% x $7.00 per square foot 
of maximum building area allowed for the project; 

- limited dividend low rental housing - 8% x $8.00 per square 
foot of maximum building area allowed for the project; 

- co-operative - 8% x $8.00 per square foot of maximum 
building area allowed for the project; 

- controlled leasehold condominium - 9.5% x $9.50 per square 
foot of maximum building area allowed for the project; 

- market condominium - 9.5% x $12.63 per square foot of 
maxim.um building area allowed for the project. 

5. Escalation clauses for each type of project are as follows: 

-Senior Citizens - the value of $6.00 per square foot of 
maximum building area will increase by stated amounts at 
stated intervals during the first 20 years followed by 
revaluation on the 20th year and each 10 years thereafter. 
There is an option of starting the first 20 years with a 
higher initial rate and less escalation through the 20 years. 

-Dwellings for Physically Handicapped - the value per square 
foot of maximum building area will increase from $6.00 to 
$7.00 for the 11th to 20th year, following which there will 
be a revaluation on the 20th year and every 10 years there- 
after. 

-Non-profit Low Rental Housing - the rent will be firm for 
the first three years following which for the next 17 years 
there will be an escalation based on the increases in the 
National Personal Disposable Income index. On the 20th 
year and each 10 years thereafter, the rent will be subject 
to negotiation. 

-Limited Dividend Low Rental.- same as non-prof it lot-; rental 
housing. 

-Co-operative - same as non profit low rental housing. 

-Controlled Leasehold Condominium - the value per square foot 
of maximum building area will increase by stated amounts at 
stated intervals over the first 30 years and on the 30th 
year and each 10 years thereafter will be subject to re-nego- 
tiation. When individual units are sold to persons who do not 
receive subsidies from the Provincial Government, the ground 
rent will be increased to a rate comparable to the free 
narket. 
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-Market Condominiums - the purchaser will have the option of 
selecting from four alternative methods of calculating 
ground rent, one of them being a prepayment for the 60 year 
term of the lease at a value of $14.06 per square foot of 
rraximum building area and others haviagy various escalation 
formulas in the first 30 years followed by negotiation on 
the 30th year and each 10 years thereafter. 

6. Additional Levies - the City shall have the option of levying 
an extra charge in addition to the rent to pay for augmented 
transit should our negotiations with the Bureau of Transit 
not be completely successful. This provision does not apply 
in respect t6 the ground lease with the Lower Mainland Society 
for Residences for the Physically Handicapped. 

7. Use of Premises - although the use is restricted, there is 
provision to permit other actiigities to be approved by the 
City, for example, handicrafts in the physically handicapped 
project. 

8. The leases for the rental projects (senior citizens, co-opera- 
tive, lov/ rental housing, housing for the physically handi- 
capped) prohibit subletting of the entire project and permit 
assignment for purposes of mortgaging to finance the develop- 
ment. 

9. The ground leases for the strata lot projects (market and 
controlled leasehold condominiums) contain the following 
provisions: 


(a) each condominium may be sold by way of assignment of the ground 
lease, in addition the purchaser will pay rent to the City, the 
rent will be that selected from a schedule in the lease by the 
original lessee (developer); the developer is permitted to offer 
a choice of rents to the purchaser from the schedule in order to 
facilitate sales of the condominiums. The total rent payable under 
all the assignments will not be less than the rent which would 
have been paid to the City by the developer under the ground 
lease. If a developer cannot sell any of the condominiums, he 

may sublet them; 

(b) THE DEVELOPER IS TO BE RELIEVED OF THE OBLIGATION TO PERFORM THE 
COVENANTS UNDER THE GROUND LEASE WHEN ALL CONDOMINIUMS ARE SOLD; 

(c) the City, upon expiry or termination of the lease, will purchase 
the owner's strata lot at a price based on the fair market value 

of the strata lot. This provision is recommended by the Development 
Consultant and Director of Finance as being necessary in order to 
successfully sell the condominiums and arrange mortgage financing. 

10. The Director of Finance is of the opinion that the above 
leases together with the anticipated return for the commercial 
leases (yet to be negotiated) will produce the financial 
objectives stated by Council in their resolution dated 
February 25, 1975. 

11. The Lower Mainland Society for the Physically Handicapped, 
the Kiwanis Uptown Senior Citizens and the Netherlands 
Association Senior Citizens intend to apply to Council each 
year for relief from property taxes. The financial pro- 
formas which have been submitted to the senior governments 
for financing have assumed that property taxes will be 
v/aived. The Development Consultant recommends that sympa- 
thetic consideration be given by Council to such requests 
from the sponsors. 
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Council's present policy (resolution of Council on 21st January, 
1975) with regard to property taxes on Senior Citizens' housing 
is to allow exemption, on an annual basis, by By-Law, until 
such time as the senior level governments introduce subsidies 
to the projects to cover the payment of taxes. 

Construction Prior to Signing Leases 

Our c±)jective is to have cOTistruction ccnpleted by June/ July, 1976. It is con- 
sidered essential that this tirnetadDle be Met if the oWi»tructi<xi is to be com- 
pleted within the budgeted cost cdlowanoes for the iiiflividual projectB . 

In order for the ooitpletion schediiLe to be met, we estimate that cOTStruction 
shoiald oQiTnence in September, 1975. However, it appears unlikely that the 
ground leases will be executed by that time. 

Comcil may wish to consider allowing the sponsors to proceed with construc- 
tion prior to ejoscution of the leases. There are certain risks to allowing 
this action, both in terms of liability for accidents on the site, and of the 
developer defaulting and not cotpleting construction. If Council chose to 
allow construction to proceed prior to signing of the ground leases, this 
action should be si±)ject to the Director of Legal Services taking the steps 
necessary to protect the interests of the City. 

Ihe option to allow the construction to proceed prior to the execution of the 
ground leases is submitted for the OCNSIDERATICN of Council. 


RECOmE NDATIONS 
It is recommended: 

A. That the City enter into ground leases with each of the 
above-named sponsors which shall include the terms of 
the appendices attached hereto in respect of each of such 
sponsors, the terms and conditions of the ground leases 
to be satisfactory to the Director of Legal Services. 

B. That the procedure for negotiated contracts for construction 
along the lines described in the report be approved. •« 


The City Manager RECOMMENDS that the recommendations of the 
False Creek Development Group be approved and submits the matter of 
construction proceeding in advance of execution of the ground 
leases for Council CONSIDERATION. 
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LICENSES AND CLAIMS MATTER 


RECOMMENDATION 

1. Claim Number 15750 - Cochrane Stephenson 
(Western) Limited 


Tne Director of Legal Services reports as follows 

"This claim arises from operations by our Streets Branch 
crew on January 6th, 1975 adjacent to 1324 Franklin Street, 
Vancouver . 

Our crew was replacing sidewalks on the south side of 
Franklin Street and in breaking up a vehicle crossing 
into the above premises damaged the footings under the 
building wall causing partial collapse of the wall. 
This made it necessary to remove and rebuild a section of 
the wall. Inspection of the damage was made by our 
Structures Branch Engineer and it was confirmed that the 
City was responsible for the damage. He also estimated 
cost of repairs to be approximately $3,000.00 

We now have verification of all labour and material costs 
to repair the damage in the amount of $2,315.05. In 
addition to this it has been agreed that we will allow the 
nominal amount of $50.00 in legal costs to the solicitor 
representing the owner of the building. 

In the circumstances I believe the City is liable to the 
owners of the building for the damages and legal costs 
claimed and would request authorization to have a cheque 
issued in the amount of $2,365.06 payable to Cochrane 
Stephenson (Western) Limited to finalize settlement of this 
claim . " 

The City Manager RECOMMENDS that the foregoing recommendation be 
approved . 


FOR COUNCIL ACTION SEE PAGE(^) ^f/ 
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FIRE AND TRAFFIC MATTERS 

RECOMMENDATIONS ; 

1. Hudson Street Bridge 

The City Manager submits the following report of the City Engineer: 


*^ BACKGROUND 

Several matters concerning maintenance responsibility and associated right- 
of-way control of the Hudson Street Bridge Project remain to be finalized. In 
] an effort to formalize the division of ownership and responsibility between the 
\ Ministry of Transport and the City, the Ministry have presented your officials 
with a draft legal agreement for preliminary approval . 

In January, 1969, Council approved a basic scheme for the Vancouver approaches 
to the Hudson Street Bridge. 

On March 2, 1971, Council's position on the landscaping and the cost sharing 
for the Granville Street widening was as follows: 

(a) Council reaffirmed its former decision not to contribute to the cost 
I of the Project; 

I 

(b) Council expressed approval of certain landscaping exclusions proposed 
j by the Ministry of Transport; 

(c) Council did not support certain landscaping exclusions proposed by the 
Ministry of Transport. 

On May 16, 1972, Council reaffirmed its approval of the proposed design of 
the Vancouver approaches, it being understood that the matters of landscaping 
exclusions, maintenance responsibility and cost sharing for the Granville Street 
widening would be finalized at a later date. 

The City Engineer's Report dated December 15, 1972, and adopted by Council 
on December 19, 1972, confirmed the agreement of the Ministry of Transport with 
all requests of Council regarding the landscaping and the cost sharing for the 
Granville Street widening. This report stated also that only details of main- 
tenance responsibilities and right-of-way control remained to be worked out and 
would be reported to Council when finalized. 

PRESENT STATUS 

Construction of the Hudson Street Bridge is progressing rapidly with completion 
scheduled for August 20, 1975. The Ministry of Transport wish, therefore, to 
finalize an agreement with the City before the opening. 

The Ministry of Transport have requested an amendment to the landscaping 
areas approved by Council on December 19, 1972. This amendment is necessary 
to provide a larger site for development of Crown land in the northwest corner 
of Hudson Street and Marine Drive. The City Engineer and the Director of Planning 
are in concurrence with the amendment to the landscaped area as shown on Plan 
SK 3156 (Appendix I) . 

The Ministry of Transport, in their draft legal agreement, propose a general 
division of maintenance and right-of-way control. This division is summarized 
as follows: 

I , Maintenance 

(a) The City would undertake responsibility for maintaining the 
reconstructed streets at grade level; this includes traffic 
islands, sidewalks, landscaped borders and related services 
such as lighting, signage and drainage. 


Cont'd . . . 
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(b) The Ministry would undertake responsibility for maintaining 
the elevated approaches spanning grade level streets; this 
includes not only the elevated roadways, their signage and 
lighting, but also their structural supports such as piers, 
retaining walls, abutments and light masts. 

(c) The demarcation of responsibility for maintenance would be 
the junctures of grade level streets and approach ramps, as 
defined by a line drawn between the extremities of the ramp 
end posts. 

II . Right-of-way control and land ownership 

(a) The Federal Government will convey to the City, by Letters 
Patent, all lands upon which the new streets and facilities, 
including landscaping, at grade level, are constructed. The 
lands to be conveyed are shown in Appendix II. 

(b) The City to grant the Federal Government easements and right- 
of-way in perpetuity for maintaining all appurtenances to the 
bridge, which they are required to maintain, on properties 
shown in Appendix III. 

COMMENTS 

It is highly desirable that the City take control of the grade level streets 
and landscaping as proposed by the Federal Government, since these areas serve 
abutting properties and local traffic. 

The Federal Government, at the request of the City, submitted plans of 
the landscaping design for approval in January, 1975. The Park Board suggested 
that more trees and an irrigation system be included. The Ministry of Transport 
subsequently agreed to install an underground irrigation system, but did not agree 
to an additional expenditure for more trees. The Park Board feel, however, that 
the landscaping is acceptable. The estimated annual maintenance for the land- 
scaping strip is $5,000. The expertise for maintaining such a large landscaped 
area can be provided by the Park Board. This landscaped area is closely related 
to the proposed street layout and it is proposed that it be established as part 
of the street allowance. Therefore, the maintenance costs would be charged 
against the City Engineer's budget for maintenance of street ends and bridge 
approaches . 

RECOMMENDATION S 

It is RECOMMENDED that: 

A. The amendment to the landscaping area, as shown in Appendix I, be approved 

on the understanding that the federal government will develop this site under 
a City development permit with due regard to adjacent residential developments. 

B. The Ministry of Transport's proposal for maintenance responsibility and 
right-of-way control associated with the north approaches to the Hudson 
Street Bridge, as outlined above, be approved. 

C. The Director of Legal Services be authorized to sign an agreement, with 
the Ministry of Transport, on behalf of the City, consistent with the 
aforementioned proposals of the draft agreement, and satisfactory to 
the City Engineer and the Director of Legal Services. 

D. The City assume control of the landscaped areas, with the Park Board 
undertaking responsibility for all associated maintenance works. 
Funding for this maintenance to be budgeted annually in the City 
Engineer's appropriation for the maintenance of street ends and 
bridge approaches . 


Cont'd . . 
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E. The lands to be conveyed (Appendix II) be established as street 

allowance upon receiving Letters Patent frcan the Federal Government." 


The City Manager RECOMMENDS that the above report of the City Engineer 
approved . 


FOR COUNCIL ACTION SEE ?^Q^[S).t. 
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FINANCE MATTERS 

RECOMMENDATION 

1 . West End Community Centre - Staffing (Stationery Equipment 
Operator . 

On July 3, 1973, City Council awarded the contract for the construction of 
the West End Community Centre. An integral part of this Centre is an ice 
arena. Construction of the Centre is virtually complete; take-over is 
anticipated on November 1, 1975. 

While a complete report on staffing for the Centre will be forthcoming in 
August, the Park Board have expressed an interest in filling the stationary 
equipment operator position prior to the take-over so that the operator may 
be thoroughly familiar with the new mechanical systems being installed. The 
proposed classification of this employee is Stationary Equipment Operator I 
(pay grade 17). At the mid-range, the cost for 4 months in 1975 will be 
approximately $4,300, including fringe benefits. 

The Director of Finance advises that funding for this position, if approved, 
vill be from the Contingency Reserve Account. 

j A copy of this report has been sent to the V.M.R.E.U. 

j The City Manager RECOMMENDS that the position of Stationary Equipment 
! Operator be established for the West End Community Centre, effective 
' September 1, 1975. 

2. Safety Requirements - City Analyst's Laboratory . 

The Director of Permits and Licenses reports as follows: 

"We have received directions from the Workers* Compensation Board to 
improve the exhaust system to the Toxicology bench in the City Analyst's 
Laboratory. To meet their requirements the existing exhaust hood must be 
removed and a larger hood installed, and the existing supply air system 
improved. 

We estimate the cost to do the work will be approximately $3,400. 

The City Safety Officer has inspected the equipment and concurs with 
the report. 

The Comptroller of Budgets advises that if Council approves the 
recommendation of this report, funds will be provided from Contingency 
Reserve. 

It is recommended that Council approve the expenditure of funds in the 
amount of $3,400 to provide necessary safety equipment to meet Compensation 
Board requirements. Funds to be provided from Contingency Reserve." 

The City Manager RECCMIENDS the foregoing report of the Director of 
Permits and licenses be approved. 
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3- Pedestrian Access Through Pacific Centre Garage from the 
Toronto-Dominion Bank Tower to the Court House . 

The Director of Legal Services reports as follows :- 

"On 21 March, 1973, the City entered into an agreement 
with Pacific Centre Limited and the Minister of Public 
Works (the Province) granting permission for the judiciary 
and lawyers to have right of passage from the Toronto- 
Dominion Bank Tower to the Court House through the Pacific 
Centre Garage. Certain court rooms, chambers and the 
Law Society Library are temporarily located in the Tower. 
This agreement terminates on 31 July, 1975. 

Under the provisions of this agreement, the Province may 
elect to extend the term for a further term of one (1) , 
two (2) or three (3) years upon giving the City and 
Pacific at least six (6) months' notice. The extension 
agreement to be subject to the covenants and agreements 
as are in the existing agreement contained (so far as 
they are applicable) but excluding any provision for 
further extensions. 


By letter dated 14 May, 1975, from the Department of 
Public Works a request has been made for an extension 
of the agreement for a further period of three years 
"as the full and final completion of the new Law Courts 
is not anticipated until 1978." It is to be noted that 
this is less than the six (6) months' notice required 
under the existing agreement. 

The Assistant City Engineer, Traffic, advises that the 
extension is acceptable to him from an Engineering 
standpoint. Pacific Centre advises that the Province 
has renewed its lease of premises in the Tower and has 
no objection to the extension on the terms provided in 
the existing agreement. The Downtown Parking Corporation 
has no objection to the extension. 

It is RECOMMENDED that the request of the Province be 
granted and that the existing agreement between the 
City, Pacific Centre Limited and the Minister of 
Public Works be extended for a further t^rm of three 
years subject to the covenants and agreements as are 
in the existing agreement contained (so far as they are 
applicable) excluding any right to a further extension. 
The agreement to be satisfactory to the Director of 
Legal Services." 

The City Manager RECOMMENDS that the above report of the Director 
of Legal Services be approved. 


4. Orpheum Theatre Restoration . 

The Chairman of the Qrpheum Theatre Building Committee reports as follows: 

"On May 14, 1974 Council appointed Thompson, Bemirick, Pratt & Partners as 
'architectural consultants re the Qrpheum Theatre, the terms to be negotiated 
by the Board of Administration vri.th the source of funds being appropriated from 
the Orpheum Restoration Fund.* 

On December 1?, 1974 Council approved a report of the Special Committee on 
the Orpheum Theatre which recommended in part that: 

a) »City Council approve the program of restoration as presented 

to it, but ask the City Manager to examine the detailed cost 
estimates to determine if further economies might be possible, 

b) The balance required for the restorations, over and above the 
Federal contributions and the public donations, be included in 
the Supplemental Capital Budgets for 1975 and 1976«. 


AUG 4 1970 
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RECOMMENDATION 


5. False Creek Development Concepts - 
Additional Briefs 


The Director of Planning reports as follows: 

"Attached are copies of briefs received subsequent to the date 
established by Council for comments on the five concepts for 
False Creek development. 

(a) Mr. W. Walter Behnke, Simon Fraser University 

(b) Building Construction Trades Council 

(c) The Catholic Women's League of Canada 

(d) False Creek Mill Operators' Co-operative Association 

(e) Kitsilano Area Resources Council 

(f) Kitsilano Chamber of Commerce 

(g) Kitsilano Ratepayers' Association. 

These briefs are being forwarded for the information of Council. 

Although comments in the briefs have not been summarized, the 
views expressed have been recognized by the Department in the 
current work of False Creek. 

It is recommended that a letter be forwarded to the senders of 
the briefe to thank them for their efforts and interest in City 
development . " 

Your Board RECOMMENDS the foregoing recommendation of the Director 
of Planning be adopted. 

6. City Lands South side of False Creek - 

Staging and Implementation of Development 

The Director of Planning reports as follows: 

"On May 26, 1970 Council requested a report on the phasing of 
development in False Creek. The report has been prepared, copies 
of which are circulated for the information of Council. The 
recommendations summarize the conclusions of the report and are 
as follows: 

It is recommended that Council: 

(a) approve the area from Willow to Alder Streets north of the 
tracks as Stage 1 of the False Creek redevelopment with a 
target date of early 1973 for the commencement of new con- 
struction ; 

(b) approve Stages 2, 3 and 4 as a basis for planning and nego- 
tiations with the Federal Department of Transport, private 
owners and lessees in accordance with this report; 


cont ' d 
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Manager's Report, July 25, 1975 . . . (FINANCE -3) 

Clause No. 4 Continued. 


The program of restorations presented to Council at the December 17, 1974 
meeting amounted to $3,205,000. Since then the City Manager has recommended 
savings in the amount of $35,600 to Council lowering the budget to $3,169,400. 
Of this amount $71,000 for acoustical engineering has already been appropriated. 
The program of restoration approved, but not yet funded, therefore stands at 
$3,098,400. 

A revised quantity survey of costs as of July 17, 1975 has been prepared 
by the Architect, altering the estimated cost of renovations from $3,098,400 to 
$3,316,250. 

The Orpheum Theatre Building Committee has, however, expressed the firm 
intention to make such economies in the work as are necessary to meet the 
original budget. 

The Architect has completed the schematic design phase and is now well 
into the preliminary design. It is expected that enough working drawings will 
be available to commence restoration by December 1975 » 

In view of the nature of the work of this restoration, the Architect 
recommends hiring of a constiMction management firm. The Architect will 
recommend a number of suitable firms who will be asked to tender a construction 
management fee. The successful management firm will then work with the Architect 
to implement the restoration work by the letting of competitively tendered sub-> 
trade contracts. 

The Architect also recommends that authorization be received for the 
purchase of major equipment items which require long delivery times in order that 
the project not be delayed awaiting their arrival. 

Funds required in 1975 for Architects* Fees and construction are estimated 
at $200,000. 

The Comptroller of Budgets ad-vises that funds were allocated in the 1975 
Supplementary Capital Program to cover foreseen 1975 costs. 

It is recommended that: 

a) Council authorize the Architect to call for constmction management 
bids from suitable firms for a report back to Coiincil. 

B) Council approve the appropriation of $200,000 for Architects* and 
Consultants* Fees, preliminary construction work in 1975 and pre- 
ordering of equipment whose delivery must be expedited." 

The City Manager RECOMMENDS the foregoing report of the Chairman of the 
Orpheiom Theatre Building Committee be approved. 

5- Hindustan Canadian Educational and Cultural Society - Pict ure 
Screen . ' ~ ~ ' " ~~ 

The Director of Finance reports as follows: 

"The Hindustan Canadian Educational and Cultural Society has, for some time 
in the past, rented the Queen Elizabeth Playhouse for filmed presentations. 
They did, for this purpose, install a moving picture screen valued at 
$530.00. Subsequently the Society experienced financial difficulties so 
that they incurred rental expenses totalling $400 with the Queen Elizabeth 
Theatre that they were unable to pay. An agreement was therefore entered 
into between the Queen Elizabeth Theatre and the Society, whereby the 
Theatre would accept ownership of the screen in full payment of the $400 debt. 

The Director of Finance recommends that funding in the amount of $400 be 
approved from Contingency Reserve to allow the write off of this outstanding 
$400 debt." 

The City Manager RECOMMENDS that the recommendation of the Director 
of Finance be approved. 


Manager's Report, July 25, 1975 

6. Vancouver Museums and Planetariiim - Grant. 
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(FINANCE -4) 


The Director of Finance reports as follows: 

"On December 1, 1972 Council entered into an agreement with the Vancouver 
Museums and Planetarium Association whereby the Association would take 
over the administration and operation of the museums complex and the City 
would make a grant towards the museum operating expenses. 

The amount of the grant was set at $500,000 plus general salary increases 
subsequent to December 31, 1971 less the amount of the Manager's salary and 
fringe benefits. The City also agreed to pay the maintenance and security 
costs of the portion of the Archives building occupied by the Museum 
Association. 

The total amount of the City grant to the Association for the year 1975 
is $761,085 calculated as follows: 

1. Museums and Planetarium Complex 
Basic grant 

Less: Salary and fringe benefits of Museum Manager 

Add: Salary and fringe benefit increases 1972 to 1974 

: 1975 salary and fringe benefit increases 
per calculation attached 


2. Archives Building - 

Janitor and security services 


Total 1975 Grant - Note 1 


$ 500,000 

19,866 
480,134 
151,164 

123.035 
$ 754,333 

6,752 
$ 761.085 


Note 1: The Museums Association has submitted a request 
for an increase in the. City grant which will 
be reported on shortly to Council. " 

The City Manager RECOMMENDS approval of the grant of $761,085 to 
the Vancouver Museums and Planetarium Association for the year 19 75. 


CONSIDERATION 

7. Park Board Indemnities . 

The Director of Legal Services reports as follows: 

In 1972 the Vancouver Charter was amended to allow payment 
of $1,000.00 annual indemnity to members of the Park Board, 
which was put into effect by by-law. 

Upon the instructions of Council at the request of the Park 
Board, I sought and obtained an amendment at the last session 
of the Legislature increasing this amount to $2,000.00. 

In addition, the amendment is retroactive to January 1st, 
1974. 

If so instructed, I will prepare the necessary by-law, but 
I will need to know whether Council wishes it to commence 
with 1975 or whether it is desired to make it retroactive 
to include 1974. 


The City Manager submits the foregoing report for CONSIDERATION 
of Council, and notes that any additional costs related to these 
increases will be funded from Contingency Reserve. 


Manager's Report, July 25, 1975 . . . .(FINANCE - 5) 

8. Archives Security and Extension of Hours; Part-time Attendants . 


I. HISTORY 

The City Clerk reports as follows : 

"By Council's resolution of October 22nd,i974 , 2 
part-time attendants were authorised to be employed on 
the following schedule to provide security in the 
Archives and make possible an extended hours service : 

(i) Monday - 10:00 a.m. to 6:00 p.m. 

Tuesday to Friday - 10:00 a.m. to 9:00 p.m. 
Saturday - 10:00 a.m. to 5:00 p.m. 

Council then requested a six months report from the 
City Manager and instructed that the Minister of Education 
be requested to grant funds in respect of the educational 
services rendered at the Archives. 

On further reflection, it was felt advisable to commence 
the extended hours on a more limited basis to gain 
"use" experience and give greater security within the 
Archives. Therefore, the following reduced schedule 
was implemented effective February 3, 1975 : 


(ii) Monday 10:00 
Tuesday "~ 10:00 
Wednesday 10:00 
Thursday 10:00 
Priday 10:00 


a.m. to 6:00 p.m. 

a.m. to 9:00 p.m. 

a.m. to 6:00 p.m. 

a.m. to 9:00 p.ai. 

a.m. to £:dO p.m. 


II. EXPERIENCE TO DATE 

Public use of the Archives during the extended hours reveals the 

following : _ _ - — - 



1974* 

1975* * 

Total*** 

January 

1005 

1866 

n/a 

February 

N.1262 

2644 

12% 

March 

J 1391 - 

2318 

14% 

April 

^ 1116 

1651 

13% 

May 

1984 

2960 

17% 

June 

808 

1332 

10% 


Total Number of 7566 12771 

Researchers/Research 

Requests 

* - 9:00 to 5:00 service only. 

** - 10:00 to 6:00 plus two evenings - February to June. 
*** - Use after 5:00 p.m. as percentage of total mtt, 197S. 


11. EXPERIENCE TO DATE (continued) 

It is felt, therefore, that extended hours should be in 
force only when the various educational institutions 
are open as the demand is not expected to continue 
through the summer months. 


Manager's Report, July 25, 1975 
Clause No. 8 Continued. 


(FINANCE - 6) 
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III. 


SECURITY 


(a) Security in the Archives was, and is, a real 
concern. Prior to establishment of the Archive 
attendant's positions : 

(i) surveillance in the search room and public 
areas was on an intermittent rather than 
continuous basis, 

(ii) items were charged out for search room use 
in bundles, volumes or boxes, rather than 
on a more individual basis, 

(iii) items were only occasionally spot-checked 
on return to the control desk as time 
permitted, 

(iv) a very informal registration procedure was 
followed, requiring only a signature on a 
guest book, 

(v) large purses, briefcases and packages were 
permitted in the searching area, 

(vi) there was no check-out procedure. 

(vii) documents were missing and one user actually 
returned the document previously taken away. 

With the provision of the attendants, staffs have 
been arranged : 

(i) so that the entrance to the Archives is 
continually under surveillance as well as 
the Search Room. 

(ii) visitors are required to deposit their 
carrying bags, briefcases and packages near 
the entrance, (all necessary protection for 
the City has been taken pursuant to advice 
from the Law Department) , 

(iii) persons using the Archives fill out a 

detailed registration form and are issued with 
a Search Room pass, 

(iv) all items are individually charged out, 

(v) finally, various physical changes have been 
carried out to make the overall surveillance 
more effective. 

(b) In addition to assisting with security functions, 
registration and retrieval, the attendants 
perform the following duties : 

(i) Duplicating for resale of copies to the 
public. 

(ii) Organization of public tours at set times, 
especially during the siammer, 

(iii) Routine cataloguing, filing, indexing and 
similar functions as time permits, 

(iv) Compilation of public use statistics of 
the Archives. 

Because of this additional assistance, the Archivists 
have been free to do a great deal of culling which 
has resulted in the authorized destruction of paper 
equivalent to some 283 - four-drawer filing cabinets. 


Manager's Report, July 25, 1975 ... . (FINANCE - 7) 


Clause No. 8 Continued. 


IV. PROPOSAL 

a) Attendants 

THAT, two part time attendants be continued on a 
regular shift basis on the schedule set out in the 
revised Schedule No. I (ii) above which provides for 
one attendant commencing duty at 10:00 a.m., a second 
attendant at 2:00 p.m. Monday to Friday and allows for 
two evenings of opening from 6:00 to 9:00 p.m. January 
to May inclusive and September to December inclusive. 

If the Council does not wish to continue extended hours 
as at present, the City Clerk considers it most 
important that the two part-time attendants be approved 
for the regular public hours to ensure an adequate 
level of surveillance in the Search Room area. 

b) Hours open to the public 

Experience has shown that the best regular opening 
hours to the public are from 10:00 a.m. to 6:00 p.m. 
and, therefore, it is proposed that these be the hours 
of opening for the Archives apart from any evening 
hours of opening that may be authorized by Council. 

Regular staffs would work by the usual City Hall hours, 
except that one member of the staff would observe the 
10:00 a.m. - 6:00 p.m. hours in order that the attendant 
on duty would not be alone in the building from 
5 - 6:00 p.m. If the two evening hours of opening are 
continued a staff member would be required to be present 
in addition to the attendant during that extended period. 


COSTS OF PROPOSALS ESTIMATED COST 

Annual Annual Cost 

(a) Hours of 10:00 a.m. to Bal. of Cost 1976 Rates 

6:00 p.m. Mon.-Fri. only 1975 1975 Rates (not incl. COLA) 

Part-time attendants 

10-4 hour shifts/wk. $ 3,749 $ 8,861 $ 9,735 
Permanent full-time 

staff cost - - - 

Fringe benefits (? 8% 300 709 779 

$ 4,049 $ 9,570 $ 10,514 


(b) Revised estimates based on reduced extended 
hours proposal: (Item I, (ii) - Page 1) . 

REVISED ESTIMATED COST 

Annual Annual Cost 

Bal. of Cost 1976 Rates 

1975 1975 Rates ( not incl. COLA) 

Part-time attendants 
10-4 hour shifts/week, 
and 2 - 3 hr. shifts 
for 9 months each year 
(Sept. to May inclusive) 

(? $4.26 per hour $ 4,196 $ 9,857 $ 10,830 

Permanent Staff - additional 

costs for irregular hours 500 1,100 1,100 

Fringe benefits @ 8% 376 877 955 


Total Revised Estimate 


$ 5,072 $ 11,834 


$ 12,885 
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Clause No. 8 Continued. 


VI. 


REQUEST TO MINISTER OF EDUCATION 


The Honourable Eileen Dailly, Minister of Education, 
replied to Council's request for assistance for the 
Archives, in a letter dated November 27th, 19 74, by 
stating that the department did not " have funds 
available to assist in the operation of the Archives." 
(See Appendix I, attached). 


a) THAT, the temporary arrangements of the employment 
of two part-time attendants at the Archives (two 
4-hour shifts 10:00 a.m. - 6:00 p.m. Monday to 
Friday) be approved on a permanent basis to ensure 
the required security in the Archives Search Room. 

b) THAT, in addition, during the months of January to 
May inclusive and September to December inclusive 
the Archives be open in the evenings from 6 - 9 p.i 
for 2 evenings per week only and not including 
Saturdays . 

c) THAT, these two evening openings be covered by 

a part-time attendant and a regular staff member. 


d) THAT, additional funds in the amount of $5072 be 
approved for this purpose from August 1 to the end 
of the 1975 fiscal year. 

(The Comptroller of Budgets advises that if this 
request is approved, the source of funds will 
be contingency reserve) . 


The Administrative Analyst notes that four of the five changes instituted to 
increase security were administrative and would not require extra staff; and 
further notes that the demand for service arises to a great extent from 
30th High School and University students. 

The City Manager reports as follows: 

Adoption of Recommendation (a) would provide an increased level of service, at 
in annual cost of $9,570 (1975 rates) and is therefore submitted for CONSIDERATION 
)f Council. 

:Lecommendations (b) and (c) must be treated jointly. Their adoption would 
>rovide an increased level of service, at an annual cost of $11,834 (1975 
:-ates), and are therefore submitted for CONSIDERATION of City Council. 

]lecommendation (d) implies adoption of Recommendations (a), (b) and (c) . 


VII. 


RECOMMENDATIONS 



A-B 
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Manager's Report, July 2 5, 19 75 (PERSONNEL - 1) 


PERSONNEL MATTERS 


RECOMMENDATIONS ; 

1. Downtown Study Team - Temporary Staff 

On March 13, 1975, the Standing Committee on Planning and Development passeei the 
following recommendation: 

"That the matter of temporary staff for the Downtown Study Team 
be referred to the City Manager for report to Council when Coun- 
cil considers the by-law proposals and policy summary related to 
the Downtown Zoning By-law." 

On March 25, 1975, Council approved the extension of the three temporary staff 
positions referred to above. 


BACKGROUND 

On 5uly 3, 1973, Council approved the temporary establishment of a Clerk-Steno 
position and a Planning Assistant for a nine-month period to assist in revising 
the Zoning and Development By-law. Extensions were approved on April 23, 1974 
and December 17, 1974. 

On March 13, 1973, Council approved the establishment of a Planner I position 
for a 20-month period to work in the West End. On December 31, 1974, the po- 
sition was extended for a further three months. 


CLERK-STENOGRAPHER 

This position was vacated in early 1975 and has since been filled by a teajporary 
transfer from Central Office staff. 

Continuation of the position was predicated upon the need for reception 
and stenographic services at 456 West Broadway. The Downtown Study Team 
has now moved to the space vacated by the Health Department in the East Wing. 

The City Manager RECOMMENDS that funding for this position be disconti nued ; 

effective July 31, 1975, and the need for Jclefical serA^^ Downtown 
btudy Team be reviewed by the Administrative ^alyst in six weeks ? in the interim 
period, the clerical dutie? to be r<er:^oriBed by the Department's typing pool. 


The Director of Planning does not concur with the foregoing recommendation. 
PLANNING ASSISTAN T 

The incumbent of this position resigned at the end of June, 1975. 

The City Manager RECOMMENDS that funding for this position be discontinued 
effective June 30, 1975. 

P LANNER I 

The incumbent has been informed that the position would be eliminated at the end 
of July, 1975. 

The City Manager RECOMMENDS that funding for this position be discontinued 
effective July 31, 1975. 


2, Proposed Personnel Regulation: Employment Interview 
Expenses - Out of Town Applicants (Reg. 270-7) 

The Director of Personnel Service? reports as follows: 

Cont'd . . . 


693 


Manager's Report, July 25, 1975 


(PERSONNEL - 2) 


Clause 2 Cont'd 

"At present, the City does not have a written policy with respect to payment of 
expenses incurred by applicants who are requested by the City to come for a job 
interview. 

The practice has been to pay applicants their transportation expenses (return air- 
fare from the City of residence and return grovind transportation to and from 
airports) and hotel accommodation. No allowance has been provided for meals. 
Although applicants are specifically advised prior to their interview trip that we 
do not reimburse them for meal expenses, we continue to get into disputes with 
applicants who either do not coitpletely understand our practice or who question 
its rationale. It is a reasonable expectation on the part of applicants that if 
we invite them for an interview, and pay transportation and accommodation costs, 
that we would also pay for their meals. 

The attached Personnel Regulation defines in writing oiir current practice and in 
addition, provides for an allowance for meals. This regulation has been discussed 
with the Director of Finance and has his concurrence. 

It is recommended that the attached Personnel Regulation become Section 7 of 
Personnel Regulation No. 270 - Filling of VaUkneies, and be titled "Employment 
Interview Expenses - Out of Town Applicants". 

The City Manager RECONWENDS that the foregoing recommendation of the Director of 
Personnel Services be approved. 


FOR COUNCIL ACTION SEE PA6E(S).£22^ 
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Manager's Report, July 25, 1975 (PROPERTIES - 1) 


PROPERTY MATTERS 


RECOMMENDATIONS 


1 . Lease Renewal - 475 Main Street 
Traffic Courts and Offices 


The Acting Supervisor of Property & Insurance reports as follows: 

"By resolution of Council dated January 14, 1975, the 
Supervisor of Property & Insurance was authorized to renew 
the lease of the above premises for a period of one year 
effective October 1, 1974. 

Such lease was endorsed by the Attorney-General ' s Department 
at a rental of $131,789,00 reflecting an annual rate of $7.00 
per square foot. 

In accordance with the lease terms, the City on June 11, 1975 
advised the agent for the owner that a lease renewal was to be 
requested. Subsequently, discussions were held with represen- 
tatives of the Provincial Department of Public Works who confirms 
that a minimum term of an additional year was required with a 
right of renewal for a further year and asked that the City 
negotiate same. 

This request was forwarded to the agent for the owner. He has 
now confirmed that his principals have agreed to the renewal 
at the same rental and approved the renewal option. 

RECOMMENDED that the Supervisor of Property & Insurance be 
authorized to renew this lease for a period of one year at a 
rental of $131,789.00 effective October 1, 1975 with an option 
to renew for a further one year term. All other terms to remain 
the same as in the previous lease and all to be subject to the 
approval of the Director of Legal Services.'- 

The City Manager RECOMMENDS th*t the foregoing recommendation of 
t he A c ting S uper v isor or I^fOirerty~S"rnsai'ance be approved. 


2. 39 Lots in the Strathcona Area 
Option to Repurchase 


The Acting Supervisor of Property & Insurance reports as follows : 

"On March 6, 1973, City Council approved the sale of various 
properties in the Strathcona area with date of sale established 
as May 1, 1973. The City retained an option to repurchase if 
development did not commence by November 1, 1974. 

On October 18, 1974, the Minister of Housing, on behalf of 
the Province of British Columbia, submitted a formal request 
to have the option modified to extend the expiry date to 
November 1, 1975. The Director of Planning submitted this 
request to Council on November 5, 1974 and a six month extension 
only to May 1, 1975 was approved. 


Continued on Page 2* * * 
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(PROPERTIES - 2) 


Clause No. 2 Continued 


Thompson, Berwick, Pratt and Partners, Architects for the 
development, by letter dated April 2, 1975, submitted a 
further request to re-consider extending the option to 
November 1, 1975. Delays centered around issuance of the 
Development Permit were stated to be the cause of the delay 
in starting construction. However, their extension request 
was approved only to July 15, 1975, at Council of April 15, 
1975. 

A letter dated July 9, 1975 has now been received from the 
Department of Housing formally requesting a further extension 
to the option agreement to December 31, 1975. It is anticipated 
that this further extension will enable them to comply with 
the requirements of the option as construction is expected to 
start on seventeen of the lots by August 1, 1975, and on the 
balance by the beginning of November." 

RECOMMENDED that the Provincial Government be granted a 
further extension to the option agreement from July 15 to 
December 31, 1975. The City to have 3 months from that date 
in which to exercise its option; this extension to be 
subject to any documentation deemed necessary by the 
Director of Legal Services." 

The City Manager RECOMMENDS that the foregoing recommendation 
of the Acting Supervisor of Property & Insurance be approved. 


3. Lots 15-20, Sub 1; and Lots 1-7 and 15-20, Sub 4; 
all in Block 43, District Lot 139 
Sit: East side of Camosun Street, 
20th to 21st Avenue 


The Acting Supervisor of Property & Insurance reports as follows: 

"On October 27, 1970, Council considered a report from the 
Director of Planning, dealing with City-owned property on the 
East side of Camosun Street in the vicinity of 20th and 21st 
Avenues. Council approved the recommendations which set the 
boundaries of the proposed park site and recommended that 19 
lots, surplus to the park requirements be re-subdivided into 
13 larger sized lots and placed on the market for sale. The 
sale of these lots was to provide funds for the City to 
acquire privately owned lands within the park boundaries. On 
February 1, 1971, the City Engineer was instructed to survey 
the site and proceed with re-subdivision and to commence 
construction of streets and lanes and the installation of 
sewer, water and other services. Because of the Civic strike 
and work of a higher priority, the survey and installation of 
services for this particular site were delayed. 

On February 5, 1974, the Penta Co-operative Housing Society 
appeared before the Standing Committee of Council on Housing 
and requested a site located within the park boundary for a 
co-operative development. The Committee advised the group 
that this site lay within the park boundaries and suggested 
that they look at the site which had been approved for 
re-subdivision. As a result of the interest in this site 
by the Penta Group, The City Engineer was instructed to hold 
the servicing of the site in abeyance until the outcome of 
the possible sale to the Penta Group had been determiSi(Sl, 

Continued on Page 3* * * 
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Clause 6 continued 

(c) instruct the Supervisor of Property and Insurance to 
investigate the possibility, with the C.P.R. , of breakina 
the remainder of the lease on the team track shown as A on 
Appendix II; 

(d) negotiate with the Provincial Government and private 
owners for the purchase of property in Areas B, C and D 
in relation to the proposed stages; 


AMENDE ~tje) initiate discussions at the highest level with the C.P.R. 
SEE PAGE Jt^fe* I and B.C. Hydro with the objective of securing the removal 
of the trackage north of 6th Avenue as soon as possible; 


J 


(f) the Council Committee should start negotiations with the 
Provincial Government for acquisition of the area between 
the old and new harbour headlines adjoininq City-owned land, 

Your Board RECOMMENDS that the foregoing recommendation of the 
Director of Planning be adopted. 

Council, on July 28th, agreed to hear Mr. L. de la Giroday as 
a delegation when this report is before Council. 


****** 
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(PROPERTIES - 3) 


Clause No. 3 Continued 


Niunerous discussions were held between the Penta Group, the 
Planning Department and the Standing Committee of Council on 
Housing and on June 19, 1975, an application was before the 
Public Hearing to rezone this RS-1 single family site to 
CD-I to permit the co-operative development. This application 
was not approved. 

Under Section 10 (13) of the Zoning and Development By-Law 
no new application of a similar nature can be made for 12 
months. In view of this, as well as the recent amendment 
to the Sxibdivision Control By-Law permitting smaller lots, 
and the recent trend to encourage development on smaller lots, 
the following recommendations are made: \ 

RECOMMENDED : 

(1) THAT the City Engineer be authorized to proceed with 
the preparation of the site and the construction of 
roads and services on the basis of the existing 
subdivision of 19 lots. 

(2) THAT the Supervisor of Property & Insurance be 
authorized to market these single family residential 
lots as soon as they have been prepared and serviced." 

The City Manager RECOMMENDS that the foregoing recommendations 
of the Acting Supervisor of Property E Xnsufarice fee app^^^^^^ 


4. Land Exchange: Pairview Slopes Property to the City. 
Adanac/Cassiar Property to the Provincial Government 
for Co-operative Housing. 


The Acting Supervisor of Property & Insurance reports as follows: 

"On December IT^h, 1971+ City Council approved the exchange of nine Gtovem- 
ment-owned lots on the Pairview Slopes, plus the sum of $8l$,75O»0O for 
a City-owned lot of approximately 10.2 acres at Adanac and Cassiar Streets, 
to be used for co-operative housing. 

Sale date was established as 120 days from the date of Council's approval 
of the sale or the date of issuance of a development permit, whichever 
was the sooner. 

As a development permit has not been issued sale date has been established 
as April l6th, 1975* All adjustments have been calculated fixjm that date. 

Since the City was unable to transfer title by the approved date of sale 
the Government are asking for an extension of the sale date to July 1st, 
1975* As the delay was due to unexpected problems in the survey, which 
delayed preparation of the subdivision plan and conveyance, this request 
appears to be justified. 

EEX30MMENDED That the Provincial Government be granted an extension to the 
sale date from April l6th to July 1st, 1975." 

The City Manager EECOMMENBS that the foregoing recommendation of the Acting 
Supervisor of Property and Insurance be approved. 
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5. The Vancouver Chinatown Lions 

Now: Vancouver Chinatown Housing Society 

Portion of Blocks 97 and 98, D.L. 181 

S/S Union Street between Campbell fc Raymur Avenues 


The Acting Supervisor of Property & Insurance reports as follows: 

,"0n August 13th, 197U> City Coxmcil approved in principal the sale of the 
westerly portion of the "property bounded by Campbell & Haymur Avenues, Union 
Street and the Venables-Prior Diversion, known as Portion of Block 97 and 
Block 98, District Lot I8I to the Chinatown Lions club for the development 
of senior citizens' housing, and the easterly portion to the Villa Cathay 
Personal Care Society for a personal care home, subject to the following 
conditions: 

- the societies agreeing to price or lease agreements; 

- the societies making the necessary rezoning application 
and obtaining CD-I rezoning to permit senior citizens 
housing and a personal care home, with a mAYiTmim floor 
space ratio of .75; 

- the societies obtaining development permits and entering 
into any necessaiy easement, bulkhead agreements, etc. 

On October 22nd, 1975 City Council approved the sale of the easterly por- 
tion of the above site to the Villa Cathay Society for $225,000.00 subject 
to the conditions previously approved in principle. 

"Following discussions with the Vancouver Chinatown Lions on their purchase 
price an offer to purchase the westerly portion for $225,000.00 has been 
received. This offer is based on the same square foot rate as the Villa 
Cathay site. The Lions also advised that they have foiHied a Society and wish 
to acquire the site in the name of the Vancouver Chinatown Housing Society. 

The Vancouver Chinatown Housing Society are also requesting Council's con- 
sideration of a permanent tax exemption similar to that which Coxmcil ap- 
proved to the Villa Cathay Society on May 6th, 1975« 

It is therefore RECOMMENDED: 

(a) THAT in accordance with Council's authority of August 13"th, 197^4 
the westerly portion of Blocks 97 and 98, D.L. I8I be sold to the 
Vancouver Chinatown Housing Society for development of senior 
Citizens' housing, subject to the conditions of sale previously 
approved in principle. 

(b) TBUIT the date of sale be the date of issuance of the development 
permit or 120 days from the date Council approves this report, 
whichever is the sooner. 

' (c) THAT the Society's request for a down payment of only 10^ instead 

i of the standard 25^ be accepted by the City. Balance to be payable 

in three eqtial instalments at six, twelve and ei^teen months' after 
date of sale. Interest on the balance to be charged at the current 
City rate of 10^. 

There is no longer "permanent" exemption from taxation for elderly citizens' 
housing projects, since the Provincial Government changed the Charter so that 
Council has to provide exemption by means of a bylaw passed each year. Council 
did agree that senior citizens' housing projects are to continue to be exempt 
and, therefore, directed the Director of Legal Services to prepare and present 
the necessary exempting bylaw each year. The Vancouver Chinatown Housing 
Society should apply for exemption in the normal manner, through a letter of 
request to the City Clerk. This exemption, if approved, would apply from the 
date of the first building inspection, which is sometime in the future. In 
the interim, they could apply to Council for a grant equal to taxes based on 
financial need." 

The City Manager RECOMMEiNDS that the foregoing Recommendation 
of the Acting Supervisor of Property and Insurance be approved 
and submits the matter of property tax exemption for Council 's 

CONSIDERATION. .r.^ 

fOR COUNC/l ACTION SEE PAGEfS) 

+ + + + + ^ '■■ 
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July 16, 1975. 


REPORT TO: 


Mayor Arthur Phillips, 
and Members of the City Council 


FROM: 


The Vancouver City Planning Commission 


SUBJECT: 


Greater Vancouver Regional District 
Livable Region Plan 


The following is the report of the Vancouver City Planning Commission 
resulting from discussion and written comments of the members on the 
GVRD Livable Region Plan. 


The general consensus of the Commission is that the preparation and 
pursuit of this Livable Region Plan is a highly desirable undertaking. 
The GVRD is to be congratulated for their efforts to this stage. While 
the Commission generally supports the need for region planning and 
monitoring of growth. It Is readily apparent that the Livable Region 
Plan is faced with numerous major problems. Without appearing to be 
completely negative, the Commission expresses their concern that the 
mechanism for achieving the objectives of the plan is inadequate for 
the task. 

Specifically, the Commission observes that to achieve the objectives 
of this plan municipalities will be required to sacrifice some con- 
siderable autonomy and resources. Without this "centralization" of 
planning power and pooling of resources, the Livable Region Plan 
cannot succeed. Presently the GVRD does not have the fiscal and plan- 
ning powers necessary for the task, yet this subject was a matter of 
discussion as much as six years ago. Without this centralization of ; 
power or high degree of cooperation, the LRP is simply a drawing 
board exerci se . 

Not only is the support and cooperation of the GVRD members essential 
to the success of this Plan, but the active cooperation of the pro- 
vincial government is also essential. Regrettably the actions of the 
provincial government appear to be out-of-step with the LRP Concept. 
The call for decentralization of activities in the private sectsor is 
a mockery unless public developments conform to the same standards. 
Moreover, recent provincial government announcements concerning their 
housing programs suggest a disregard for the Livable Region Plan. The 
province is presently planning a development to house 70 - 80,000 
people in Coquitlam, while the target growth in the LRP is 51,000. 

A third Issue relates to the coordination of transportation and the 
LRP. A key component of the LRP is the transportation network, yet 
the planning of transportation in the GVRD appears to be progressing 
independent of the LRP. It may be observed that the decentralization 
philosophy contained In the LRP appears to be antagonistic to present 
transportation plans. 

In general, the Commission would like to endorse the LRP and the five 
principles contained therein. However, in order for this to become a 
viable planning document, high priority must be assigned to the deter- 
mination of a definite implementation plan, including the realignment 
of powers and resources necessary to achieve these goals. 

In addition to these general concerns, the Commission would like to 
Introduce a number of specific points arising from the LRP. In rais- 
ing these points, we do not wish to appear negative towards the plan, 
as it is generally felt these issues can be resolved in an acceptable 
manner. 


1. The Town Centre concept, detached from the GVRD's statistics, 
is the central design theme suggested in the document. It is 
a valid and acceptable concept if: 


Vancouver City Planning Commission - 
Greater Vancouver Regional District 
Livable Region Plan 1976/86 
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(a) it is understood that there already is a hierarchy of 
centres in the region and that the Vancouver core is 
and should remain dominant. (See Page 19, Role of 
Vancouver. ) 

(b) high quality transportation linkages between the town 
centres must be included in the initial implementation 
phase, preferably under the aegis of an Authority or 
Commission. 

(c) high density residential concentrations should be 
encouraged in each town centre and every Regional 
municipality must understand this and plan for it. 

2. The Role of Vancouver, essentially described on P. 19 as slowing 
its growth rates in order to increase growth elsewhere is gross 
negative planning. It is a failure to understand the under- 
lying reasons why people and business locate where they do. 

The GVRD does not appear to have taken heed of the natural 
buoyancies which contribute to the growth of this city. Nowhere 
is there any understanding given to the economies of scale; the 
natural and man-made amenities which attract; the daily task of 
journey to work for secretarial, clerical and sales people; and 
the very human factor of prestige, etc. 

3. A prime factor regulating "LIVABILITY" in a city is the diversity 
or variety of social, cultural, environmental and physical 
features available to its residents. Vancouver is fortunate to 
possess a varied landscape in each of these categories and any 
planning process, particularly a Regional Master Plan, which does 
not acknowledge this should not be allowed to go too far 

uncha I I enged . 

It should be strictly ensured that the GVRD Livable Region Plan 
does not produce massive sameness across the Region. That would 
be the antithesis of LIVABILITY. 


4. GVRD places its main emphasis on planning for the east side. 
(Note location of Town Centres and rapid transit routes.) Cost 
ce rta i rii iliy would prohibit implementing a metro-wide plan at the 
outset. However, costs do not prohibit the production of a plan 
on paper which treats all parts of the Region equally. (Paper 
plans can contain phasing as well.) 

There is a lack of Town Centres proposed for the North Shore and 
Richmond - Delta. This, in turn, yields a stunted distribution 
of high quality transit facilities for the City's west side. 

5. Some considerable differences still remain between the GVRD 
population forecasts and those of the City. These differences 
must be explained or justified, and a decision as to which 
figures are to become the basis for planning must be made. 


6. What must be done to ensure government leadership, particularly 
at the provincial level? The incentives to attract people and 
jobs to regional town centres (Page 20) such as tax or 
financing incentives are of questionable value. 
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7. The recommendation or policy is made for a "wider choice of 
housing'". Does this simply mean the designation of new "west 
ends" or is there an implication for redevelopment to provide 
more mix in all areas? (E.g. Penta Cooperative.) Again, housing 
and the compact housing program appear out-of-step with the 
action of individual municipalities with the Livable Region Plan. 

8. The mix for regional centres assumes a considerable shift in 
office location. How is the objective to be achieved? 

9. At present, the GVRD is assigning a negative role to Vancouver. 
This means that the City will have to enact very negative 
business controls which have high probability of backfiring on 
the City's real " I ivabi I i ty". 

For example, such a negative control as "downzoning" already 
applied, probably contributes to inflating the cost of land and 
rent. In a situation of continuing increases in demand, when 
the supply is cut, this is inevitable. Nevertheless, the only 
solid thing that has happened so far, is that Vancouver on its 
own initiative has discouraged growth of certain kinds and beyond 
certain levels in the central city. This is impressive endorse- 
ment of the livable region principle, and Council should be 
congratu I ated . 


10. It is important to understand that Town Centres cannot be forced 
to succeed. Artificial success caused by inducing stagnation 
elsewhere will not yield healthy town centres. If the GVRD wants 
success, it must make each centre independently attractive regard- 
less of growth downtown. 


11. Under Goods Movement, Page 24, improvement in the system of trans- 
porting goods throughout the Region is related to a program of 
modernizing industrial and port activity and reclaiming obsolete 
uses of the Burrard Inlet and Fraser River waterfront for urban 
and recreational purposes. Vancouver's harbour is of prime 
importance to the commerce of the West Coast and to the passenger 
trade. Those important functions dependent on waterfront loca- 
tions should not be replaced by urban development that can be 
accommodated elsewhere. In the event that any of this harbour 
land is excess to need it should be used to provide an open 
"breathing edge" to the city. 

12. An open space conservation policy to protect the amenity areas of 
the region is long overdue but until more funding is available no 
shift from acquisition to development of park land should be made. 

Respectfully submitted, 

Stanley W. Hamilton, f^', 
Chairman. 


FOR CCUnai action see f>A6E(S}..^ 




PART REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL ON 
PLANNING & DEVELOPMENT 


JULY 24, 1975. 


A meeting of the Standing Corninittee of Council on Planning 
and Development was held on Thursday, July 24th, 1975 in the 
No. 2 Committee Room, Third Floor, City Hall, at approximately 
3:40 p.m. 


RECOMMENDATION 

1. Consultant Assistance for Central Waterfront Zoning 

The Committee considered a report of the City Manager 
dated July 10, 1975, in which the Director "of Planning 
states in part : 

"When the departmental budget was prepared for the 1975 program, tt was 
Intended that work on the central waterfront zoning amendments would be 
done by In-house staff. However, this work has been delayed by the heavy 
workload of the Department. The Harbour Park proposal call has also pre- 
empted staff time and will continue to do so. There are two options 
available for the completion of the work on zoning amendments for the 
central waterfront. Either: 

(1) to engage a consultant at an estimated cost of $9,000 for an 
estimated completion by late September; or, 

(2) to complete the work using available staff, with an estimated 
completion In December, 1975 or January, 1976. 

One of the principal advantages arising from the use of a consultant 

would be to have this work well advanced before the deadline for submissions 

on Harbour Park. 

A general outline of the scope of the work would be as follows: 

(a) to review the work of the previous harbour front consultant, 

Mr. R.C. Mann, Including his reconvnendat Ions for a zoning change; 

(b) to prepare a policy framework for the consideration of City Council 
through the Standing Committee on Planning and Development; 

(c) to prepare a draft official development plan and design guidelines 
compatible with other zoning changes now being made within the 
Central Area; and, 

(d) to review the above documents with the affected parties. Airing 
the course of the work. Including the National Harbours Board, 
Marathon Realty, and the Greater Vancouver Regional District staff. 

Detailed terms of reference, acceptable to the Director of Legal Services 
would be prepared before the work was started. A consultant would be 
responsible to the Director of Planning and would work with staff of the 
Central Area Division,^ 


PRESENT 


Alderman Bowers, Chairman 
Alderman Cowie 
Alderman Harcourt 
Alderman Kennedy 


ABSENT 


Alderman Bird 


COMMITTEE CLERK 


M. L. Cross 


Part Report 
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Clause No. 1 Continued 


Discussion followed as to whether the National Harbours 
Board would be in favour of hiring a consultant to under- 
take this work, in view of the fact it is not in favour 
of the recommendations of the study carried out by the 
previous waterfront consultant, Mr. R. C. Mann. 

The Chairman agreed to contact the Port Manager to deter- 
mine the views of the National Harbours Board 

RECOMMENDED 

THAT an amount of up to $9,000.00 be provided from 
Contingency Reserve to engage a consultant to undertake 
the work detailed in (a) to (d) in the report of the 
City Manager dated July 10th, 1975; subject to the Chair- 
man contacting the National Harbours Board to obtain its 
views as to whether it feels the study should be undertaken 


(Alderman Kennedy wished to be recorded as opposed.) 


+ + + + + 
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July 24, 1975 


A meeting of the Standing Committee of Council on 
Community Services was held in the No. 1 Committee Room, 
third floor, City Hall on Thursday, July 24, 1975 at 
approximately 3:30 p.m. 


PRESENT: 


ABSENT: 


COMMITTEE 
CLERK: 


Alderman Rankin, Chairman 
Alderman Boyce 
Alderman Volrich 

Alderman Marzari 
Alderman Sweeney 


H, Dickson 


RECOMMENDATION 


1. Liquor Permit Application - 1222 Hamilton Street, 
Development Permit Application #703^5 

The Community Services Committee at its meeting of 
July 10, 1975, when dealing with a Manager's 
report dated June 26, 1975» resolved that the applicant 
for Development Permit #703^5, Mr. V, R, Burt, be advised 
the Standing Committee of Council on Community Services 
does not regard his application with favour and that he 
and a representative of the Police Department be invited 
to appear before the Community Services Committee to discuss 
this matter further. 


A representative of the applicants for this liquor 
permit application and representatives of the Police Depart- 
ment appeared before the Committee this date as the Committee 
reconsidered this application which ,at its July 10, 1975 
meeting, the Committee had considered with disfavour because 
of its large seating capacity of up to 245 persons and 
because of its location in a warehouse area away from the 
generally known entertainment area. 

The Committee noted the proposed out-of-the way location 
could result in intoxicated persons leaving the premises and 
being susceptible to being beaten or "rolled". 

The representative of the applicants stated the location 
is "two doors" off the east end of Davie Street in a somewhat 
private location because, he explained, a conflict can occur 
when "straight" people walk off the street into such a club 
which will cater to "gay" people. 

A representative of the Police Department agreed with* the 
applicant that the location, slightly away from the generally 
known nightclub locations, is a factor which the Police Depart- 
ment is in favour of in that it will attract fewer nimbers of 
persons who may not know the exact nature of the club. 


Cont'd • . . 


Standing Committee of Council 

on Community Services 
July 24, 1975 

Clause #1 continued ; 

Regarding the seating capacity, the applicant stated 
that the 245 seats is the maximum permissible under the 
Fire By-law and that he expects an average of 200 persons 
which, he stated, is the average size of crowd in most 
nightclubs. 

The Committee admitted that at its first consideration 
of this matter on Jiily 10, 1975 it was unaware the proposed 
club was to cater to the "gay" type of clientele. 

The Committee expressed the view that larger cabarets 
are more difficxolt to police and noted the Liquor Administra 
tion Branch has expressed some concern about the growing 
niomber of liquor outlets in the downtown area. "Where do 
we draw the line on the number?" was the expressed concern 
of the Committee. 

A representative of the Police Department indicated the 
applicants are responsible and the Department is of the 
opinion they are qualified to properly manage the proposed 
club. 

The Committee pointed out it had received complaints 
about cabarets and beer parlours that were poorly managed 
and the licenses of some such poorly managed operations had 
been suspended in the past by the City. 

The applicant was told he was entitled to a chance to 
prove he can properly operate such a club, and following 
discussion it was 

RECOMMENDED 

THAT Council approve the issuance of Development 
Permit Application #703^5 to operate a liquor 
outlet at 1222 Hamilton Street. 


(Attached to this report is the Manager's report 
dated June 26, 1975, on this application which 
the Committee first considered on July 10, 1975*) 


The meeting adjourned at approximately 5:30 p.m. 


FOR COUNCIL ACTION SEE P4GEfS) ...ull^l 
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CITY OF VANCOUVER 
SPECIAL COUNCIL - AUGUST 7, 1975 
PUBLIC HEARING 

A Special Meeting of the Council of the City of Vancouver 
was held on Thursday, August 7, 1975, at 7:30 p.m. at the 
Salvation Army Temple, 301 East Hastings Street, for the purpose 
of holding a Public Hearing to amend the Zoning and Development 
By-law. 

PRESENT: Mayor Phillips 

Aldermen Bowers, Boyce , Kennedy, Sweeney 
and Volrich 

ABSENT: Aldermen Bird, Cowie, Harcourt, Marzari 

and Rankin 

CLERK TO THE COUNCIL : M. Kinsella 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Bowers, 
SECONDED by Aid. Sweeney, 

THAT the Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair, to consider proposed amendments to 
the Zoning and Development By-law. 

- CARRIED UNANIMOUSLY 

1 . Downtown Easts ide Re zoning 

An application was received from the Director of Planning to 
re zone the area generally bounded by Heatley Avenue, Alexander 
Street, the lane west of Main and the lane south of East Hastings 
Street; but excluding the blocks bounded by Main Street, Powell 
Street, Gore Avenue and the lane south of Cordova Street (known 
as Lots 1-27, Block 5 and Lots 1-5 and 22-31, Block 4, All of 
D.L. 196) and also excluding the existing (CD-I) Comprehensive 
Development Districts located at the S/W corner of Cordova Street 
and Jackson Avenue (known as Lots 10-16, Block 57, D.L. 196); S/S 
of the 300 Block East Cordova Street (known as Lots 10-14, Block 
56, D.L. 196); and the N/S of the 500 Block East Cordova Street 
(known as Lots 25-28, Block 53, D.L. 196). 

Present Zone: (RS-1) One-Family Dwelling District 

(M-1) Industrial District 
(M-2) Industrial District 
(CM-1) Commercial District 

Requested Zone: (CD-I) Comprehensive Development 

District . 

The application was approved by the Director of Planning 
with the CD-I By-law permitting the development as follows: 

" USES 

(1) Residential uses (including new and conversions to 
dwelling units, sleeping units, housekeeping units, 
boarding houses, rooming houses and hotels). 

(2) Institutional uses 

(3) Park and Open Space 

(4) Recreational uses 

(5) Wholesale business 

(6) Warehouse (general) 

Cont ' d. . . . 


AUG 4 1970 

Board of Administration, July 31, 1970 


LICENSES AND CLAIMS MATTERS 


RECOMMENDATION: 


1. Claim #10286 - Peter Toker 
757 Richards Street 


The Corporation Counsel reports as follows: 

"Mr. Peter Toker was involved in an automobile accident 
on August 20, 1969, which resulted in damage totalling 
$710.12 to barrier arms of the Connaught Bridge. Mr. 
Toker has paid $10.00 towards the damage but refuses to 
execute a promissory note for the balance. Unfortunately, 
since there is a one-year statute of limitations on motor 
vehicle accidents, the City must commence an action 
against Mr. Toker before August 20, 1970, in order to 
protect its claim. 

Accordingly, I recommend that authorization be given 
for the commencement of an action against Mr. Toker to 
recover the damages incurred by the City. " 

Your Board 

RECOMMENDS that the recommendation of the Corporation Counsel 
be approved. 


37 / 

(LICENSES - 1) 


FOR ADOPTION SEE PA6E(S)....IiS» 


Special Council (Public Hearing) , August 7, 1975 

Downtown Easts ide Re zoning 
(continued) 


(7) Retail stores, businesses or undertakings as may be 
approved by the Director of Planning and including 
Bakery (retailing on premises only, not exceeding a 
total of 2,200 square feet of floor area) , Barber 
and Beauty Shop, Billiard and Pool Hall, Launderette 
and Coin-operated Dry Cleaning and Restaurant 
(excluding a drive-in) . 

HEIGHT 

Shall not exceed 8 storeys or 100' whichever is the 
lesser. 

FLOOR SPACE RATIO 

Shall in no case exceed 3.0. 

RESTRICTION OF NON-RESIDENTIAL USES 

Non-residential uses shall be located at or below ground 
level, except however, where non-residential uses serve 
the immediate needs of the local residents, then the 
Director of Planning may permit the use cf additional floors 
for non-residential uses. Residential uses, however, will 
not be permitted above warehousing. 

PARKING & LOADING 

Parking and loading shall be provided and maintained as 
required in accordance with Section 12 and 13 of the 
Zoning and Development By-law. 

OTHER 

All other conditions, including setbacks, site coverage, 
etc., shall be subject to the approval of the Director 
of Planning. " 

The application was not approved by the Vancouver City 
Planning Commission; 

MOVED by Aid. Boyce, 

THAT this Public Hearing be adjourned. 

- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 7:50 p.m. 

***** 


The foregoing are Minutes of the Special Council Meeting (Publ 
Hearing) of August 7, 1975, adopted on August 26, 1975. 


CITY OF VANCOUVER 
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REGULAR COUNCIL MEETING 


A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, August 12, 1975, in the Council Chamber, 
commencing at 9.3 a.m. 

PRESENT ; Mayor Phillips 

Aldermen Bowers, Boyce , Cowie, Harcourt, 
Kennedy, Marzari, Rankin, 
Sweeney and Volrich. 

ABSENT: Alderman Bird. 

CLERK TO THE COUNCIL; D.H. Little. 


PRAYER . 

The proceedings in the Council Chamber were opened with prayer. 


' IN CAMERA ' MEETING 

The Council was advised that there were matters to be considered 
'In Camera' later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Volrich 
SECONDED by Aid. Bowers 

THAT the Minutes of the Special Council (Public Hearing) of 
July 22, 1975, be adopted and the Minutes of the Regular Council 
Meeting of July 29, 1975 (with the exception of the 'In Camera' 
portion) be adopted after amending Clause (b) in Alderman Harcourt 's 
resolution on page 1 re Ground Leases - False Creek, to r6ad: 

' (b) each of the sponsors having executed an agreement 
to lease, OR 

each of the sponsors having filed with the City 
an appropriate letter of intent to lease. ' 

(Underlining denotes 

amendment) - CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Harcourt 
SECONDED by Aid. Rankin 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 
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DELEGATIONS AND MANAGER'S REPORT 


B. Van Dusen Botanical Display 
Garden - Operating Budgets. 

At this point in the proceedings Councxl heard representation 
from the Park Board (Commissioner Gibson) and from the Botanical 
Gardens Association (Dr. Turnbull) speaking in respect of Van Dusen 
Botanical Display Garden and its proposed budget, as referred to in 
the City Manager's report of August 8, 1975. Commissioner Gibson 
referred to the successful operation of Butchart Gardens and stated 
a preference for alternative "C" in the Manager's report. Commiss- 
ioner Gibson was of the opinion that if the Gardens are fully 
developed they will be self-supporting within five years. 

Dr. Turnbull filed a brief dated August 8, 1975, giving the 
background and details of the Association, including information 
on fund-raising projects. it was stated in the brief that the 
Gardens, within a few years, will be self-supporting. 

The Council then considered the following City Manager's report 
of August 8, 1975: 


" City Council on July 29th. passed th« following notions »*ile dealing 
with a report on the 1975 Operating Budget for the Van Dus6n Botanical Dis- 
play Gardens: 

" That this whole matter be referred to the City Manager to 
discuss with the Park Board the costs involved in operating Van 
Dusen Gardens on the basis of a park with no fee to be charged; 

Further That the City Manager, in consultation with the Director 
of Legal Services also report on prior commitments made by Council 
in respect of the property; 

And Further That when the matter is again considered by Council 
the Park Board and the Botanical Gardens Association be given 
the opportunity of addressing Council. " 

As requested by City Council, a meeting was held with members of the 
Park Board, staff and City Officials to discuss the above recommendations of 
Council . 

This report, resulting from the discussions held, is forwarded to Council 
in the following format: 

I - Prior commitments in respect to the property 
II - Park with no fee to be charged 
III - Alternative financing option- 
IV - Summary and Consideration 

I. Prior Commitments in Respect to the Property 

This item is dealt with in the first instance as it has a bearing on the 
total subject. Basically, the City is committed to a 'Botanical Display Garden' 
on this site and therefore a 'park' is not an altarnative. 

The Director of Legal Services advises that a review of the agreements be- 
tween the various parties - Vancouver Foundation, Provincial Governnent, 
Canadian Pacific Railway and the City - all contain references to use as a 
Botancial Display Garden. One of the sections is quoted herewith: 

•'6. The City shall, immediately following conveyance by 
or on behalf of the company to the City of Parcel B, 
place the Botanical Display Garden site in the care 
and custody of the Vancouver Board of Parks and Pub- 
lic Recreation for the purposes of developing and 
maintaining a Botanical Display Garden for the use 
and enjoyment of the public. " 

City Council, at its meeting of January 6, 1971, approved the financing 
contract, which contained the above quotation. The agreement for sale con- 
tract between the above mentioned parties and the Canadian Pacific Railway con- 
tains similar covenants and was approved by Council at the same time. City 
Council was advised in the report that the contract and agreement contained 
covenants by the City that the property would be developed and maintained as a 
Botanical Display Garden. 


Cont'd. 


Regular Council, August 12, 1975 

DELEGATIONS AND MANAGER'S REPORT (Cont'd) 

Van Dusen Botanical Display 

Garden - Operating Budgets (Cont'd) 


II. Park with No Fee to be Charged 

Since Council is committed to provide a Botanical Display Garden on the 
site, then it is assumed that the only costs that could be forwarded in response 
to Council's request is a minimum (Level III) budget that may meet the require- 
ments of the legal commitment. (Level III refers to the lowest level of opera- 
ting and maintenance as proposed in the program plan and budget prepared by the 
Board of Parks and Recreation.) The estimated costs and revenues for Level III, 
along with the comments from the Park Board staff on the level of services that 
would be provided are summarized as follows with the comparative figures for 
the Level II - Recreation and Level III education previously forwarded to 
Council. (Details are attached as Appendix I (Level III) and Appendix II (Level 
II-III): 

With Admission Fee 

Comparative 

Level III Level II-III 

(Appendix I) (Appendix II) 


Salaries and Wages $234,720 $302,050 

Fringe Benefits 28,166 36,246 

Utilities 23,700 23,700 

Equipment Operating 8,400 11,400 

Horticultural Mtce., Supplies 9,000 14,280 

Plant Material Purchases 15,600 31,700 

Bldg. & Exhibit Mtce. 5,000 7,500 

Educational Costs 6,300 6,300 

Administrative Costs 1,700 5,510 

Contingency 19,715 19,078 

$352,301 $457,764 

Revenue 95,250 130,300 

Annual Costs (Net) 257,051 327,464 


1975 Requirement (4 months) 85,680 108,000 


Without Admission Fee 


Costs 352,301 457,764 

Less Savings: 8,250 8,250 

Actual Cost 344.051 449,514 


1975 Requirement (4 months) 114,680 14 9,840 


Note - Appendix III attached shows unit cost comparisons with other Gardens 
as prepared by the Board of Parks and Recreation. 


Parks Board comments re Level I II-III are as follows: 


'Although the Park Board can maintain the Gardens at a service 
level III-III, it is felt that this low subsistence standard 
in both the recreation and educational components will reduce 
the potential public enjoyment of the Gardens. The under- 
utilization of facilities that will result and the marginally 
aesthetic appeal to the public will reduce public support for 
future capital improvements in the Gardens. Because the Gar- 
dens may in fact deteriorate the present capital investment 
could decrease in value. 

Finally, it is anticipated that a botanical display garden 
maintained at this level will result in a decrease in revenue 
due to poor attendance and adverse publicity. 

In conclusion, the Park Board requests funds for 1975 net operating 
costs (August 31 - December 31) of $108,000, allowing a service 
level of Recreation II, Education III. The Park Board feels that 
a lower subsistence level as described above will be detrimental 
to the future development of the Gardens and will seriously cut 
back attendance and generate poor public reaction.' 


Cont 


Regular Council, August 12, 1975. ..... 

DELEGATIONS AND MANAGER'S REPORT (Cont'd) 

Van Dusen Botanical Display 

Garden - Operating Budgets (Cont'd) 


III. Alternative Financing Option 

Considering various statements made and information received as to the 
probability that the Botanical Gardens would pay for itself when fully developed 
(in five years) and that each year, as the Gardens develop, it is considered 
that increases in fees would be warranted, it is proposed that one method of 
financing the operating and maintenance costs be as follows: 


The City to provide funds to the Board of Parks and 
Recreation on a decreasing balance for the first five 
years and that the Board of Parks and Recreation refund, 
through their budget, the amount of the advance over the 
following ten years as follows: 


Net Cost to City Credit to City 

1975 $ 108,000 

1976 Full Year 327,500 

1977 262,000 

1978 196,500 

1979 131,000 

1980 65,500 

1981 $ 100,500 

1982 - 1990 (9 yrs. P $11 0.000) 990.000 

il.090.500 $1.090.500 


Mote : 

(1) The above is based on the assumption that the Board of Parks and 
Recreation will continue to raise sufficient capital funds for 
development costs. 

(2) The amount of funds to be included in the Park Board budget as shown 
above and to be recovered are at current dollar levels and would 
not be increased for inflation. It is assumed that the increase in 
fees would provide for the inflation factor. 

(3) The operating costs are based on a Level II for recreation and a 
Level III for education as this is considered to be the minimum level 
of service that allows for increased fees in the future. 

(4) This option has not been discussed with the Board of Parks and 
Recreation. 

IV. Summary and Considerations 

In view of the fact that Council is legally comnitted to a Botanical Dis- 
play Garden, then a decision is required as to the level of service to meet 
that commitment. Council has some options on the method by which it wishes 
to finance the annual operating and maintenance costs and they are contained 
In the following alternatives. 

The following alternatives are presented to Council for its consideration: 

Alternative A 


A minimum (subsistance) level of service (Level III) that will - 

'maintain a garden standard aimed merely at preserving 
existing plant life. Aesthetically, the garden would 
have minimal attraction and relatively no education pro- 
gram resource could be offered to the public' 

The 1975 and annual cost to the City are: 

Net (with Entran c e Fee ) Without Entrance Fee 
1975 (4 months) $ 85,680 $114,683 


annual (1975-76 dollars) 


$257,051 


$344,061 
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DELEGATIONS AND MANAGER'S REPORT (Cont'd) 


Van Dusen Botanical Display 

Garden - Operating Budgets (Cont'd) 

I 
i 

! 

I 

Alternative B (see Section III) 

Provide funds to the Park Board on a declining basis for five 
years with repayment over the subsequent ten years. 


The minimum level of service required is Level II for recreation 
and Level III for education which will provide - 

'Horticulture displays with a wide variety of plant species 
and annually changing floral exhibit, and a minimum number 
of educational programs with some community involvement in 
plant propagation, care and arrangement...' 

The 1975 and annual costs and recoveries to the City are: 

N et Cost to City Credit to City 


1975 


$ 108,000 


1976 

Full Year 

327,500 


1977 


262,000 


1978 


196,500 


1979 


131,000 


1980 


65,500 


1981 



100,500 

1982 

- 1990 (9 yrs. @ 


990,000 


$110,000) 

$1,090,500 

$1,090,500 


Alternative C 


Provide funds at the same level of service as Alternative B for 1975 
and request the Park Board to prepare a detailed report to Council 
prior to their 1976 budget submission as to the financial effect of 
providing different levels of service on a declining budget provision 
and repayment basis. 

The City Manager submits the foregoing report for the CONSIDERATION of 
Council and RECOMMENDS that, depending on the alternative approved by 
Council: 

(1) Staffing be reviewed by the Administrative Analyst (same as 
Vancouver Aquatic Centre). 

(2) Position and rate classifications to be determined by the Director 
of Personnel Services. 

(3) Park Board to submit a detailed budget of revenues and expenditures 
each year, commencing 1976, in support of their annual budget re- 
quest. 

(4) Funds required for 1975 to be provided from Contingency Reserve. " 


MOVED by Aid. Bowers 

THAT Alternative "B" as contained in the City Manager's report 
dated August 8, 1975, be approved after deleting the reference to 
repayment to the City in 1981 - 1990: 

FURTHER THAT the recommendations of the City Manager, as 
contained in the report, be adopted. 

- CARRIED UNANIMOUSLY 
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UNFINISHED BUSINESS 

Pofi Bar 

I 

! Council, on May 13, 1975, passed the following motion: 

i 

"THAT the Owners of the Pofi Bar be given an extension 
of sixty days from the date of issuance of the devel- 
opment and building permits to relocate the Pofi Bar 
entrance to Commercial Drive, failing which Mr. Bresciani 
be requested to appear before Council to show cause why 
his business license should not be revoked: 

FURTHER THAT the City Manager arrange to expedite the 
issuance of the necessary permits as soon as possible." 

Council noted a Manager's report, dated July 23, 1975, 
submitted for the information of Council, indicating that a new 
entrance to the Pofi Bar had been created at 1308 Commercial Drive 
and that the entrance on Charles Street had been boarded up with 
; plywood panelling. 

i 

I With the permission of Council Mr. Robert York, a local resident, 

I addressed the Council and referred to a basement door in the alley 
which was being utilized by patrons of the Pofi Bar, and complained 
regarding the cheap boarding used to close the entrance on Charles 
Street . 

MOVED by Aid. Rankin 

THAT the owner of the pofi Bar be instructed to improve the 
colour and exterior appearance of the closed-up Charles Street 
entrance, and not permit patrons to enter or leave the building 
i by the door at the rear of the premises, except in case of emergency. 

; - CARRIED UNANIMOUSLY 

i 
I 

I COMMUNICATIONS OR PETITIONS 

j Hours of Operation for 
I Neighbourhood Pubs . 

i 

The Council noted a letter, dated July 25, 1975, from Mr. Peter 
Uram, the owner of the Bimini, a neighbourhood pub in Kitsilano, 
requesting that it review an earlier decision to disapprove the 
extension of hours of business in neighbourhood pubs. 

Mr. Uram, with permission, addressed the Council and spoke in 
i support of his letter. 

I MOVED by Aid . Sweeney 

t THAT the subject matter of closing hours for pubs be referred 

I back to the Standing Committee on Community Services for review at 
j the appropriate time . 

I - CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIONS (Cont'd) 

Fire By-law Enforcement - 
777 Burrard Street. 


The Council noted a letter, dated July 28, 1975, from Farris, 
Vaughan, Wills and Murphy, solicitors for Mrs. Doris Gould, the owner 
of a hotel located at 775-9 Burrard Street. The solicitors are 
requesting a hearing before Council with respect to an order that 
Mrs, Gould has received to modify her building to conform to Section 
40 of the Fire By-law. 

The Council, on April 8, 1975, when considering Mrs. Gould's 
building, had instructed the Fire Chief to carry out normal By-law 
enforcement . 

MOVED by Aid. Bowers 

THAT the delegation request of Farris, Vaughan, Wills and 
Murphy, on behalf of Mrs Doris Gould, be granted, and arrangements be 
left with the City Clerk. 

- CARRIED 

(Aid. Har court opposed) 


i Vancouver Skal Club . 

The Council considered a letter from Vancouver Skal Club, under 
date of August 6, 1975, in which a proposal was made for the City of 
Vancouver to sponsor a reception during the 1979 International 
Congress, if it is held in Vancouver. 

j MOVED by Aid. Volrich 

THAT the Vancouver Skal Club be advised that the Council would 
welcome the 1979 International Congress in Vancouver but no financial 
commitment can be undertaken by the City. 

- CARRIED UNANIMOUSLY 

! 


I Endowment Lands Regional 
Park Committee. 


Under date of August 6, 1975, the Endowment Lands Regional Park 
Committee, submitted a letter requesting to appear as a delegation 
before Council to ask for a re-drafting of the boundary between 
Crown and Camosun Streets in the vicinity of 20th to 25th Avenues. 

The Council was advised that the delegation is prepared to 
appear on August 26, 1975, rather than on August 12, 1975, as stated 
in its letter . 

MOVED by Aid. Volrich 

THAT the delegation request of the Endowment Lands Regional 
Park committee be granted, and arrangements be left with the 
City Clerk. 

- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIONS (Cont'd) 

Estimate re Five-Year Plan Voting . 

The Council noted a letter from the City Clerk, dated August 5, 
I 1975, in which he enclosed the estimates, totalling a net amount 

of $123,845, respecting the forthcoming Five-Year Plan voting on 
i October 8, 1975. The City Clerk advised that the cost did not 
I include any special arrangements regarding publicizing the vote. 

! MOVED by Aid. Volrich 

THAT the estimates of $123,845, in connection with the forth- 
coming Five-Year Plan vote, as submitted by the City Clerk, be approve 
and the City Clerk take all necessary action insofar as his partic- 
ular duties are concerned. 

- CARRIED UNANIMOUSLY 


Proposed Signs at 8877 Granville Street . 

I Council noted a letter from Donald A. Burns, on behalf of Miss 

j Drebot, requesting a delegation from Miss Drebot concerning the 

I discontinuance of a proposed sign in front of 8877 Granville Street. 

MOVED by Aid . Boyce 

THAT the delegation request of Donald A. Burns, solicitor for 
Miss Drebot, be granted, and arrangements be left with the City Clerk. 

- CARRIED UNANIMOUSLY. 


CITY MANAGER ' S AND OTHER REPORTS 

A. CITY MANAGER 'S 
GENERAL REPORT 
AUGUST 8, 1975 . 

Works and Utility Matters 
(August 8, 1975) 

Council considered this report, which contains six clauses, 
identified as follows: 

Cl . 1. Local Improvement - Redviction in Scope. 

Cl . 2. Local Improvements on the "Initiative Principle" 

Cl. 3. Fuel Oil Tender No. 56-75-1 

Cl . 4. Tender No. 58-75-8: Supply and delivery of Mineral 

Aggregates . 
Cl . 5. Air Valve Replacement Program. 
Cl. 6. 1973 General Budget Account #8038/3046 

Auxiliary Steering Modifications . 

The Council took action as follows: 

Local Improvement - Reduction in Scope 
(Clause 1) 

MOVED by Aid . Bowers 

THAT the recommendation of the City Manager contained in this 
clause be approved, after noting that "Rupert Street" as contained in 
the Engineer's recommendation should read "Renfrew Street". 

- CARRIED UNANIMOUSLY 


Cont 'd . 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Works and Utility Matters 
(August 8, 1975) (Cont'd) 

Local Improvements on the 
"Initiative Principle" (Clause 2 ) 

MOVED by Aid. Bowers 

THAT the recommendations of the City Manager, contained in this 
clause, be approved. 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY. 

Clauses 3-6 inclusive 


MOVED by Aid . Boyce 

THAT the recommendations of the City Manager contained in clauses 
3,4, 5 and 6 of this report, be approved. 

- CARRIED UNANIMOUSLY 


Finance Matters 
(August 12, 1975) 

The Council considered this report which contains seven clauses, 
identified as follows: 

Cl . 1. Oxygen Detection Meters 

CI. 2. Britannia Community Services Centre 

Cl . 3. Investment Matters (Various Funds) June 1975. 

Cl . 4. Sewerage Facilities Assistance Act. 

Cl . 5. 'Poser' and 'Reser' Expenditures. 

Cl . 6. Local Initiatives Program 1975-1976. 

Cl . 7. Tenders, Installation of Sewage System, Heather St. Marina, 

The Council took action as follows: 
Clauses 1-5 inclusive. 


MOVED by Aid . Harcourt 

THAT the recommendations of the City Manager contained in clauses 
1, 2, 3, 4, and 5, be approved. 

- CARRIED UNANIMOUSLY 

Local Initiatives Program 
1975-1976 (Clause 6) 

MOVED by Aid. Bowers 

THAT the L.I. P. proposals be handled in the same manner as in 
prior years except that the Finance Committee submit a report on the 
applications for Council approval and determination of the maximum 
City contribution. 

- CARRIED UNANIMOUSLY 


Tenders, Installation of Sewage System, 
Heather St. Marina. (Clause 7) 

MOVED by Aid. Harcourt. 

THAT the recommendations of the City Manager, contained in this 
clause, be approved. 

- CARRIED UNANIMOUSLY 


AUG 4 ,970 y 3'^ 

Board of Administration, July 31, 1970 (FINANCE - 1) 

FINANCE MATTERS 

RECOMMENDATIONS 

1. Analysis of the Method of Manpower 
Deployment in the Patrol Division: 
Police Department 

The Director of Finance reports as follows: 

"The Co-ordinator of Data Processing & Systems has submitted 
the following report: 

'On September 24, 1969 Council approved a report which in 
part recommended a study of the methods of manpower deploy- 
ment in the Patrol Division, Reference was made to the 
possible use of temporary programming assistance as the 
study progressed. We are now at a stage where an extensive 
computer analysis of deployment data is necessary. Since 
we have no programmers available for this task it will be 
necessary to obtain temporary assistance. We expect that 
the City's computer system will not be large enough to 
handle the problem so that temporary use of a service 
iDureau will be necessary. The cost of the programming and 
computer time will come to about $3,000 of which $1,000 
can be provided from the Purchase Program Service Account 
(7032-341) . 

The Comptroller of Accounts advises that the necessary 
funds can be provided from Contingency Reserve. 

I recommend that $2,000 be provided from Contingency 
Reserve for the purpose of providing temporary programming 
and computer service for the analysis of Police Deployment 
data. 

Your Board RECOMMENDS that the recommendation of the 
Co-ordinator of Data Processing & Systems be approved. 

CONSIDERATION 


2 . Grant to Vancouver Opera Association 

On July 7, 1970, Council approved a grant to the Vancouver 
Opera Association of $15,000.00 in rentable time of the Civic Theatre 

The Vancouver Opera Association, in a letter dated July 17, 
1970, advises that rentable time of the Civic Theatre will amount to 
only $10,433.75 in 1970 and therefore requests that Council amend the 
resolution to allow $10,000.00 in rentable time and an outright grant 
of $5,000.00. 

For Council information 

(1) the Vancouver Opera Association has paid $7,112.33 to 
the Queen Elizabeth Theatre this year to date for the 
following : 

(a) Theatre rentable time - chargeable 

against grant $6,433.75 

(b) Extra stage crew time - in excess of 

allowance included in basic rental - 

charged to Association 612.58 

(c) City of Vancouver trade licence - 

charged to Association 30.00 

(d) Coffee - charged to Association 36.00 

$7,112 .33 


Cont 'd . 
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The Council recessed at 10.45 a.m. and following 
an 'In Camera' meeting in the Mayor's Office and 
a Special Council Meeting re Public Hearing at 
2 p.m., reconvened in the Council Chamber at 
3.25 p.m. with Mayor Phillips in the Chair and the 
same Members present. 


STANDING COMMITTEES AND OTHER REPORTS . 

IX. Report of Standing Committee on 
Finance and Administration. 
(August 7, 1975) 

The Council considered this report which contains two clauses, 
identified as follows: 

Cl . 1. Vancouver Museums & Planetarium Association - Grant. 
Cl . 2. Archives Security and Extension of Hours: Part-time 
Attendants . 

The Council took action as follows: 

i 

! Vancouver Museums and Planetarium 
Association - Grant. (Clause 1) 

Council received a delegation from Dr. B. Wilson, President 
of the Vancouver Museums and Planetarium Association, speaking to 
, the Organization ' s request for an increase in its basic grant. Dr. 
Wilson also explained the salary increases and increments which had 
occurred . 

i 

MOVED by Aid. Volrich 

THAT Council approve an allocation of $761,085. to the Vancouver 
Museums and Planetarium Association. 

- (carried) 

MOVED by Aid. Kennedy (in amendment) 

THAT the foregoing figure of $761,085. in the motion by Alderman 
' Volrich, be struck and the figure of $800,000. be inserted in lieu 
thereof . 

- (lost) 

MOVED by Aid. Sweeney (in amendment to the amendment) 
^ THAT the figure of $800,000. in the foregoing amendment be 

i struck and the figure of $807,122. be inserted in lieu thereof. 

I - (lost) 

The amendment to the amendment was put and LOST 

(Aid. Bowers, Cowie, Harcourt, Kennedy, Marzari, 
Rankin, Volrich and the Mayor opposed) 

j The amendment was put and LOST 

(Aid. Bowers, Cowie, Harcourt, Marzari, Rankin 
Volrich and the Mayor opposed) 

The amendment, and the amendment to the amendment having lost, 
the motion by Alderman Volrich was put and CARRIED UNANIMOUSLY. 


Cont ' d . 
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STANDING COMMITTEES AND OTHER REPORTS (Cont'd) 

Report of Standing Committee on 
Finance and Administration 
(August 7, 1975) (Cont'd) 

Vancouver Museums & Planetarium 
Association - Grant. (Clause 1) (Cont'd) 

MOVED by Aid. Volrich 

THAT the recommendation of the Committee, as contained in this 
clause, be approved after amendment as follows: 

"THAT the City request the Association to agree to the City 
Manager reviewing the terms of the agreement and operating 
arrangements with the Association when Dr. Shrum has 
submitted his report on the complex." 

- CARRIED UNANIMOUSLY 

Archives Security and Extension of Hours: 
Part-time Attendants. (Clause 2) 

MOVED by Aid. Volrich 

THAT the recommendations of the Committee, contained in this 
clause, be approved. 

- CARRIED UNANIMOUSLY 


CITY MANAGER'S REPORTS (Cont'd) 

Harbours and Parks Matters 
(August 8, 1975) 

Storm Damage - Stanley Park 
(Clause 1) 

MOVED by Aid. Harcourt 

THAT the recommendation of the City Manager, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 
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CITY MANAGER'S REPORTS (Cont'd) 

Building and Planning Matters 
(August 8, 1975) 

The Council considered this report which contains nine clauses, 
identified as follows: 

Cl. 1. Townhouse Development - CRM-2, Commercial/Multiple 
Dwelling District (Fairview Slopes) - 801 West 7th 
Avenue - Development Permit Application #68802 , 

Cl . 2, Cedar Cottage N.I. P. Appropriation: Brewers Park. 

Cl . 3. Demolitions in Kitsilano. 

Cl . 4. Development Permit Application #70953 - 
1443-1459 Robson Street. 

Cl. 5. 4584 West 1st Avenue. 

Cl . 6. 924 West 7th Avenue - Development Permit Application 
#69473 (Townhouse Development with Offices) Zone: 
CRM-2 Commercial/Multiple Dwelling District (Fairview 
Slopes) Site size: 100' wide x 120' deep. 

Cl . 7. 1165 West 8th Avenue - Development Permit Application 
#69718. 

Cl . 8. Imperial Gas Station at 12th and Gamble. 

Cl . 9. Encroachment - N/E Corner of Slocan and Dundas . 

The Council took action as f o] lows : 

Clauses 1-4 inclusive. 


MOVED by Aid. Bowers 

THAT the recommendations of the Cit^ Manager, as contained in 
clauses 1, 2 and 4 be approved and clause 3 be received for information, 

- CARRIED UNANIMOUSLY 


4584 West 1st Avenue 
(Clause 5) 


MOVED by Aid. Bowers 

THAT the recommendation of the City Manager, as contained in this 
clause, be approved, on the understanding that the' matter will be 
reconsidered no later than the end of September. 

- CARRIED UNANIMOUSLY 


924 West 7th Avenue - Development 
Permit Application #69473 (Townhouse 
Development with Offices) 
(Clause 6) 

MOVED by Aid. Bowers 

THAT the recommendation of the City Manager, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 


Cont ' d . 
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CITY MANAGER'S REPORTS (Cont'd) 

Building and Planning Matters 
(August 8, 1975) (Cont'd) 

1165 West 8th Avenue - Development 
Permit Application #69718. (Clause 7 ) 

In considering this clause, reference was made to a letter 
circulated to Members of Council from K.R. Hennesy, on behalf of 
certain residents, objecting to the proposed development, in its 
present form, at 1165 West 8th Avenue. 

Mr. Iredale, the architect of the proposed development, addressed 
the Council and gave details of the steps taken and delays encountered 
with respect to the project. 

MOVED by Aid. Marzari 

THAT the recommendation of the City Manager, as contained in 
this clause, be approved, subject to an 8 ft. side yard being 
provided on the easterly property line. 

- (amended) 

MOVED by Aid. Cowie (in amendment) 

THAT the words 'subject to an 8 ft. yard being provided on 
the easterly property line' as contained in Alderman Marzari ' s 
motion, be struck. 

- CARRIED 

(Aid. Marzari and Rankin opposed) 

The amendment having carried, the motion as amended was put 
and CARRIED. 

(Aid. Marzari and Rankin opposed) 

Imperial Gas Station at 12th and Cambie 
(Clause 8) 


MOVED by Aid. Harcourt 

THAT the request of the Imperial Oil Company Limited, to appear 
as a delegation on this subject, be approved, and arrangements be left 
with the 'city Clerk. 

- CARRIED UNANIMOUSLY 


Encroachment - N/E Corner of 
Slocan and Dundas . (Clause 9 ) 

MOVED by Aid. Volrich 

THAT the recommendation of the City Manager, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 

I . Report of Standing Committee on 
Housing and Environment. 
(July 24, 1975) 

Sale of Former Haro Park Site (Clause 3 ) 

MOVED by Aid . Harcourt 

THAT the recommendations of the Committee, as contained in this 
clause be approved. 

- CARRIED UNANIMOUSLY 


Council recessed at 4 p.m., and following an 'in Camera' 
Meeting in the Mayor's office, reconvened in the Council 
Chamber at 4.55 p.m.. Mayor Phillips in the Chair, and 
the same members present, with the exception of Alderman Boyce 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Licenses and claims Matters 
(August 8, 1975) 

Council considered this report, which contains three clauses, 
identified as follows: 

Cl . 1. Judgment Against Constables Weatherhead, McLean 

and Carpenter in Civil Action. 
Cl . 2. Claim Number 15931 - Frank Stanzl Construction Ltd. 
Cl . 3. Supreme Court Action by the Crown in Right of the 

Province of British Columbia (Public Works Dept.) 

- re Preventing Access to Crown Property. 

The Council took action as follows: 

Clauses 1-3 inclusive . 

MOVED by Aid. Harcourt. 

THAT the recommendations of the City Manager, contained in 
clauses 1, 2 and 3 of this report be approved. 

- CARRIED UNANIMOUSLY 


Fire and Traffic Matters 
(August 8, 1975) 

Council considered this report, which contains three clauses, 
identified as follows: 

Cl . 1. Speed Deterrent Bumps - Higher Zoned Lanes. 
Cl . 2. Request for Street Closure - 900 Bidwell Street. 
Cl . 3. Request for Additional Bus Stops, Cassiar Street 
at Triumph Street. 

The Council took action as follows: 
Clauses 1-3 inclusive 
MOVED by Aid. Volrich 

THAT the recommendations of the City Manager, contained in 
clauses 1, 2 and 3 of this report, be approved. 

- CARRIED UNANIMOUSLY 


Property Matters 
(August 8, 1975) 

Council considered this report, which contains seven clauses, 
identified as follows: 

Cl . 1. Assignment of Waterlot Lease #6924, Carrington 
Street Wharf. 

Cl. 2. RENTAL REVIEW - Lease of the North 7' and the South 10' 
Lot 7, Block 299, D.L. 526. Sit: S/S 6th Avenue West of 
Ash Street. Known as 636 West 6th Avenue. 

Cl . 3. Sale of Properties - W/S Hoy Street between 29th Avenue 
and Moscrop Street. 

Cl . 4. Demolitions. 

The Council took action as follows: 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd ) 

Property Matters 
(August 8, 1975) (Cont'd) 

Clauses 1-4 inclusive 

MOVED by Aid. Volrich 

THAT the recommendations of the City Manager contained in 
clauses 1, 2 and 3 be approved and clause 4 be received for information. 

- CARRIED UNANIMOUSLY 


C. 1975-76 Non Union Casual Wage 
Rates - Park Board . 


The City Manager submitted the following report, under date of 
August 8, 1975: 

The Director of Personnel Services reports as follows: 

I "The Board of Parks and Recreation has approved a schedule of wage rates for 1975 and 
i 1976 for its non-vmion casual workers, a copy of which is attached to this report as 
I Appendix I. As in previous years, the rates for ftie majority of the Classes have been 
I increased by the same percentages as those gained by unionized staffs. The 1975-76 
rates have been arrived at by applying the percentage increases negotiated by either 
the Inside or Outside workers to each category, whichever is the more appropriate. 

* 

The matter of a 1974 salary increase for these employees was considered by City 
Council at its meeting of July 9, 1974. At that time. Council approved the recoramend- 
ation of the Acting Director of Personnel Services that the employees receive an 
increase of 12%, or such increase as was necessary to bring the rates up to the 
Provincial minimum wage, whichever was greater. The 1974 report also committed the 
Personnel Services Department to conduct a salary review of these casual rates, pursuant 
to a Park Board resolution ftiat "The Chairman meet with the Mayor to request that the 

I review of rates for non-union casual employees in relation to rates paid by surrotanding 
municipalities be conducted by the City Personnel Department immediately so that future 

' rates be established on time". 

As a result of this review, special upward adjustments have been recommended for the 
following Classes, and these adjustments have been incorporated into the rates shown 
in the Appendix: 

Building Attendant II 

Building Attendant I (formerly Building Maid) 
Filter and Pool Attendant 
j Children ' s Zoo and Pony Attendant 

No increase has been recommended for the Community Centre Worker series at this time. 
I It is our intention to review these rates this fall in conparison with rates paid 
! for similar work in the surrounding municipalities, and to report fvirther on the 

matter if any adjustment appears to be warranted. 

The approximate cost of the proposed increases for 1975 is $122,959, of which $9,247 
will be chargeable to Income Operations. The Comptroller of Budgets advises that 
adequate provision for the balance of $113,712 has been made in Contingency Reserve. 

I RECOMMEND that the schedule of Park Board non-union casual wage rates for 1975-76 
contained in Appendix I be approved." 

The City Manager RECOMMENDS that the above recommendation of the Director of Personnel 
Services be adopted. 

MOVED by Aid. Volrich 

THAT the recommendation of the City Manager, contained in the 
foregoing report, be approved. 

- CARRIED UNANIMOUSLY 
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STANDING COMMITTEES AND OTHER REPORTS (Cont'd) 

I . Report of Standing Committee on 
Housing and Environment. 
(July 24, 1975) 

Council considered this report which contains nine clauses, 
identified as follows: 

Cl . 1. Housing Status Report. 
Cl . 2. Rent Controls. 

Cl . 3. Sale of Former Haro Park Site. 

Cl . 4. Housing Registry and Relocation Service. 

Cl . 5. Fire By-law Progress Report. 

Cl . 6. Empress Hotel. 

Cl . 7. Outstanding Housing and Environment Matters. 
Cl . 8. Non-Market Family Housing. 

Cl . 9. City-Owned Land at 2nd Avenue and Wallace Street. 

The Council took action as follows: 

Housing Status Report 
(Clause 1) 


MOVED by Aid. Harcourt 

THAT the resolutions of the Committee, contained in this clause 
be received, and that the recommendation be approved. 

- CARRIED UNANIMOUSLY 

Rent Controls. 
(Clause 2) 


' MOVED by Aid. Harcourt 

THAT the recommendations of the Committee, contained in this 
clause, be approved. 

- CARRIED UNANIMOUSLY 


Sale of Former Haro Park Site 
(Clause 3) 

For Council action on this clause, see page 13 


Housing Registry and Relocation Service. 
(Clause 4) 

I MOVED by Aid. Harcourt 

i THAT the recommendations of the Committee contained in this 

' clause , be approved . 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY. 

Clauses 5, 6 & 7 . 

MOVED by Aid. Harcourt 

THAT clauses 5, 6 and 7 of this report, be received for 
information . 

- CARRIED UNANIMOUSLY 
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STANDING COMMITTEES AND OTHER REPORTS (Cont'd) 


Report of Standing Committee on 
Housing and Environment (Cont'd) 

Non-Market Family Housing 
(Clause 8) 


1 MOVED by Aid. Harcourt 

THAT recommendation (a) of the Committee be deleted and the 
following substituted therefor: 

"THAT the Director of Planning and Director of Housing 
discuss development of the site jointly with local 
community and with consultant architect on the basis 
of an analysis of the potential of the site by the 
architect. Following this discussion an appropriate 
concept plan may be produced in discussion with the 
local people . " 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt 

THAT recommendations (b) and (c) of the Committee, contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 

i 

I City-owned Land at 2nd Avenue 
and Wallace Street 
(Clause 9) 

MOVED by Aid. Harcourt. 

THAT this clause be received for information. 

- CARRIED UNANIMOUSLY 

II . Report of Standing committee on 
Community Services 
(July 24, 1975) 

Council considered this report, which contains three clauses, 
identified as follows: 

Cl. 1. Neighbourhood Pub Application - 4473 West 10th Avenue. 
Cl . 2. Police Report - 616 Club, 616 Robson Street. 
Cl . 3 . Night Time Emergency Shelter for Persons with 
Emotional Problems. 

Council took action as follows: 

Clauses 1-3 inclusive . 

MOVED by Aid . Rankin 

THAT the recommendation of the 
be approved, and clauses 2 and 3 be 


Committee contained in Clause 1 
received for information. 


- CARRIED UNANIMOUSLY 

(Aid. Volrich was opposed to Clause 1) 
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STANDING COMMITTEES AND OTHER REPORTS (Cont'd ) 

III. Report of Standing Committee on 
i Planning and Development 

(July 24, 1975) 

, Council considered this report which contains five clauses, 

j identified as follows: 

I 

! Cl . 1 . Proposed Redevelopment of Hudson's Bay Company 

Property, adjacent to The Bay Parkade . 
Cl . 2 , Status Report on Area 10 in False Creek, 
i Cl . 3 . Design Concept for an Area Development Plan for 

1 Phase 2, Area 6, in False Creek. 

Cl . 4 . Development Permit Application No. 70083 - 
Royal Vancouver Yacht Club - coal Harbour . 
Cl . 5. Kitsilano Goals Program. 

The Council took action as follows: 

Clauses 1-4 inclusive . 

I MOVED by Aid . Bowers 

I THAT clauses 1 and 4 in this report be received for information, 

; and the recommendations of the committee contained in clauses 2 and 
^ 3 be approved. 

- CARRIED UNANIMOUSLY 

(Aid. Kennedy and Sweeney opposed to Clause 3) 

I Kitsilano Goals Program. 
I (Clause 5) 

Alderman Bowers requested, and received permission, to delete 
the last two paragraphs of this clause. 

j MOVED by Aid. Bowers 

THAT the recommendation of the Committee contained in this 
clause, be approved. 

- CARRIED UNANIMOUSLY 

IV. Report of Standing Committee on 
Planning and Development. 
(July 24, 1975) 

Kitsilano Area Planning Program: 
Kitsilano Point Plan 
(clause I) 

MOVED by Aid. Bowers 

THAT recommendation 'A' of the Committee contained in this 
clause, be approved. 

- CARRIED 

(Aid. Kennedy opposed to Plan Policies Nos . 3 and 4 
contained in this clause.) 

MOVED by Aid . Bowers 

THAT recommendations 'B','C','D', and 'E' of the Committee, 
contained in this clause, be approved. 

- CARRIED UNANIMOUSLY 


724 

. 18. 


Regular Council, August 12, 1975 


STANDING COMMITTEES AND OTHER REPORTS (Cont'd) 

V. Report of Standing Committee on 
Finance and Administration. 
(July 31, 1975) 

Council considered this report which contains three clauses, 
identified as follows: 

Cl. 1. Proposed Convention Centre Feasibility Study. 

Cl . 2 . Greater Vancouver Conventions and visitors Bureau - 

Supplementary Grant. 
Cl . 3. Health Department Furniture Requirements for Dental 

Division . 

The Council took action as follows: 

Proposed Convention Centre 
Feasibility Study. 
(Clause 1) 


MOVED by Aid. Volrich 

THAT the recommendation of the Committee contained in this 
clause, be amended to read as follows: 

"THAT City Council advise the Provincial Government it would 
support an independent feasibility study with respect to a 
Convention Centre in Vancouver at the cost of the senior 
governments . " 

- CARRIED 

(Aid. Harcourt, Marzari and Rankin opposed) 
Greater Vancouver Conventions 
and Visitors Bureau - Supplementary 
Grant . 

(Clause 2) 


MOVED by Aid. Volrich 

THAT recommendation (a) of the Committee be deferred until 
Council has received the mid-year financial review. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Volrich 

THAT recommendation (b) of the Committee contained in this 
clause, be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid . Volrich 

THAT recommendation (c) of the Committee be amended to read 
as follows: 

"THAT the City request the Provincial Government for a share 
of the hotel room tax and further that the City seek a 
meeting with officials of the Provincial Government for 
further discussion of this matter." 

- CARRIED 

(Aid. Bowers and Sweeney opposed) 


Health Department Furniture Requirements 
for Dental Division. (Clause 3) 

MOVED by Aid. Volrich 

THAT the recommendations of the Committee contained in this 
clause be approved. 

- CARRIED UNANIMOUSLY 
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Board of Administration, July 31, 1970 (FINANCE - 2 

Clause No. 2 (Cont'd.) 

Theatre rentable time to the end of the year will 
amount to an additional $3,900.00. 

(2) In 1969 Council approved a grant to the Vancouver Opera 
Association of $6,325.00 in Civic Theatre rentable time 
plus an outright grant of $5,000.00 towards the students 
performances. No student performances are scheduled in 
1970. 

(3) Accepted City policy is that grants specifically 
designated as Civic Theatre rentable time are applied 
to basic theatre rentals only as in (1) (a) . Other 
charges as in (1) (b) to (d) are billed directly to 
the organization. 

A copy of the letter from the Vancouver Opera Association is 
circulated to Members of Council. 

Your Board submits this matter to Council for consideration 
RE COMMENDAT I ON 

3 . Social Service - Data Processing Recpjirement s 

Your Board has received the following report from the 
Administrative Analyst: 

"In the March 1970 report entitled 'A Plan for Re-Organization' 
concerning the Social Service Department, a recommendation was 
made that an additional Keypunch Operator I (Pay Grade 10, 
$389-459) position be established effective upon adoption of 
the report and that a machine be rented at an approximate 
rental of $82.00 per month and a chair and desk be purchased 
at a total of approximately $160.00. It was noted that the 
Co-ordinator of Data Processing and Systems had reported that, 
as at December 1968, the service required 29 hours of key- 
punching per month; that the current level of service then 
demanded 95 hours of keypunching per month; and that further 
procedures were planned which would bring the keypunching 
requirement to 175 hours each month. 

In addition, the Social Service Department has been receiving 
requests for assistance at an ever-increasing rate since the 
Fall of 1969. The numbers of persons now receiving assistance 
is at a very high level and it is anticipated that the numbers 
will continue to increase for some months. In a report received 
by City Council at its meeting of May 26, 1970, it was noted 
that the number of cheques issued in April 1970 was 24,000 
compared to 18,000 in April 1969. In June 1970, 31,000 cheques 
were issued, which is an increase of 25% over the April 1970 
figure and a 66% increase over the number issued in June 1969 
(18,500) . 

This increased volume is reflected in increased keypunch time 
required to prepare material . The Co-ordinator of Data 
Processing has requested the additional position be established 
immediately to meet this increase. 


Cont'd. 
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STANDING COMMITTEES AND OTHER REPORTS (Cont'd) 

VI . Report of Standing Committee on 
Community Services. 
(July 31, 1975.) 

, Council considered this report which contains seven clauses, 

identified as follows: 

Cl . 1. Downtown Eastside Residents' Association - Complaints 

re Distribution of Letters to Oppenheimer Lodge Tenants. 

Cl . 2. Police Reports on Operations of Beer Parlours. 

Cl . 3 . First United Church re Housing Relocation Subsidy Fund. 

I Cl. 4. 3371 Findlay Street. 

j Cl. 5. Vandalism and Rowdyism in the Champlain Heights Area - 

I Information Report. 

Cl. 6. Strathcona Off-Street Drop-in Program. 

Cl . 7. Police Department Facility on Granville Mall. 

The Council took action as follows: 
I Clauses 1-7 inclusive . 
1 MOVED by Aid . Rankin 

I THAT clauses 1, 2(a) and (b) , 3, 4, 5, 6 and 7, be received 

for information. 

- CARRIED UNANIMOUSLY 


VII. Report of Standing Committee on 
Planning and Development. 
(July 31 , 1975) 

Council considered this report, which contains six clauses, 
identified as follows: 

Cl . 1. B.C. Hydro Carrall Street Yards Area 3 - False Creek. 
Cl . 2. Kitsilano Apartment Neighbourhood Zoning and 

Development Control Process. 
Cl . 3. Community Services Centre for Areas E & F, Champlain Height 
Cl . 4. Planning Department - Semi-Annual Report on Work Program 
Objectives . 

Cl . 5. Grandview-Woodland Area Planning - Preliminary Information 

Budget . 
Cl . 6. Landscape Designs. 

Council took action as follows: 

B.C. Hydro Carrall Street Yards 
Area 3 - False Creek. 
(Clause 1) 


MOVED by Aid. Bowers 

THAT recommendation 'A' of the Committee be amended to read as 
follows : 

"THAT the City Manager or Director of Planning convene a meeting 
of the rail companies to initiate a joint study of the ration- 
alization of rail lines in the City; with application being 
made to the Federal Government for funding under the Railway 
Relocation Act." 

(Underlining denotes amendment) _ CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers 

THAT recommendation 'B' of the Committee, contained in this clause, 
be approved . 

- CARRIED UNANIMOUSLY. 
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STANDING COMMITTEES AND OTHER REPORTS (Cont'd ) 

Report of Standing Committee on 

Planning and Development 

(July 31, 1975) (Cont'd) 

Kitsilano Apartment Neighbourhood Zoning 
and Development Control Process. 
(Clause 2) 

MOVED by Aid . Bowers 

THAT recommendations 'A' and 'B' of the Committee, contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 

Community Services Centre for Areas 
E & F, Champlain Heights. 
(Clause 3) 


MOVED by Aid . Bowers 

THAT recommendation 'A' of the Committee, contained in this 
clause, be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers 

THAT recommendation 'B' of the Committee be approved, after 
adding the following words at the end of the recommendation: 

'That the City's funds be advanced from Contingency Reserve 
and reimbursed from the sale of prepaid leases in the area'. 

- CARRIED UNANIMOUSLY 


Planning Department - Semi-Annual 
Report on Work Program Objectives 
(Clause 4) 

MOVED by Aid . Bowers 

THAT recommendations 'A' and 
in this clause, be approved. 


'B' of the Committee, contained 

- CARRIED UNANIMOUSLY 


Grandview-Woodland Area Planning - 
Preliminary Information Budget 
(Clause 5) 

MOVED by Aid . Bowers 

THAT the recommendation of the Committee, contained in this 
clause, be approved. 

- CARRIED 

(Alderman Kennedy opposed) 

Landscape Designs 
(Clause 6) 

MOVED by Aid . Cowie 

THAT the recommendation of the Committee, contained in this 
clause, be approved. 

- CARRIED 

(Alderman Kennedy Opposed) 
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STANDING COMMITTEES AND OTHER REPORTS (Cont'd ) 

VIII . Special Committee of Officials 
Illegal Suites - Hardship Cases 

The Special Committee of Officials re Illegal Suites - Hardship 
Cases, submitted the following report, under date of July 25, 1975: 


"The Committee of Officials has considered the following requests 
under the policy established by Council concerning Illegal Suites 
Hardship Cases, and reports as follows: 


(a) The following applications recommended for approval by the 
Sub-Committee be approved : 


Victoria Wasilewski (owner) , 3880 Clark Drive 

Dorothy J. Newcombe (tenant) , 655 East 49th Avenue 

Gina Wilson (tenant) , 926 WEst 14th Avenue 

Alex A. and Theresa Smith (owners) , 3220 East 14th Avenue 

May Bedry (owner) , 741 East King Edward 

Audrey E. Morris (tenant), 1753 William Street 


(b) the following applications be approved for one year from 
the date of this Resolution: 


Mr. A. Bartlett (tenant) , 235 East 63rd Avenue 
Patricia A. Beamish (tenant) , 655 East 49th Avenue 
Meredyth Savage (tenant) , 3773 West 18th Avenue 
Gerry W. Nairn (tenant) , 3818 West 15th Avenue 
Balwant S. & Gurdeep K. Bhandher (tenants) , 783 West 62nd Avenue 
Lachhman S. Tagger (tenant) , 1005 East 54th Avenue 
Lorna Hawes (tenant) , 3182 West 3rd Avenue 
Violet Mary Haines (tenant) , 1753 William Street 
Ron Michael (owner) , 481 West 40th Avenue 


(c) the following applications be approved for six months from 
the date of this Resolution: 


Lorne Chernochan (tenant) , 3545 West 30th Avenue 
Salvatore Mancuso (tenant) , 2609 West 1st Avenue 


(d) in respect to the above mentioned, the City Building 

Inspector be instructed to withhold enforcement action and 
to carry out the policy as adopted by Council on December 
17, 1963, and as amended by Council on November 10, 1964." 


(e) the following applications be not approved: 


Jhalman Lidder (owner) , 332 East 38th Avenue 
Alex N. MacDonald (owner) , 250 West 44th Avenue 
Ernie Malamas (owner) , 3276 Ontario Street 

MOVED by Aid. Bowers 

THAT recommendations (a) (b) (c) and (d) of the Committee be 
approved ; 

FURTHER THAT the following be granted a one-year extension from 
the date of this resolution: 

Jhalman Lidder (owner) , 332 East 38th Avenue 
Alex N. MacDonald (owner) 250 West 44th Avenue 
Ernie Malamas (owner) 3276 Ontario Street. 

- CARRIED UNANIMOUSLY 
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COMMITTEE OF THE WHOLE 

MOVED by Aid . Harcourt 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid . Harcourt 
SECONDED by Aid. Rankin 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


BY-LAWS 


1. BY-LAW FOR PRESCRIBING STANDARDS 
FOR THE MAINTENANCE AND OCCUPANCY 
OF PROPERTY WITHIN THE CITY OF 
VANCOUVER. (STANDARDS OF MAINTENANCE 
BY-LAW. ) 


MOVED by Aid. Harcourt 
SECONDED by Aid. Rankin 

THAT the By-law be introduced and read a first time . 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments: 

There being no amendments, it was 

MOVED by Aid. Harcourt 
SECONDED by Aid. Rankin 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


2. BY-LAW TO AMEND BY-LAW No. 3 614 

BEING THE LOCAL IMPROVEMENT BY-LAW 
(SPEED DETERRENT BUMPS) 

MOVED by Aid. Harcourt 
SECONDED by Aid. Rankin 

THAT the By-law be introduced and read a first time . 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Harcourt 
SECONDED by Aid. Rankin 

THAT the By-law be given second and third readings and the 
Mayor and city Clerk be authorized to sign and seal the By-law. 


- CARRIED UNANIMOUSLY 
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BY-LAWS (Cont'd) 

3. BY-LAW TO AMEND BY-LAW No. 3575 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW TO CREATE THE "WEST END 
DISTRICT - (W.E .D) " . 


MOVED by Aid. Harcourt 
SECONDED by Aid. Rankin 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Harcourt 
SECONDED by Aid . Rankin 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


4. BY-LAW TO ADOPT THE OFFICIAL 
DEVELOPMENT PLAN FOR THE 
WEST END DISTRICT. 


MOVED by Aid. Cowie 

SECONDED by Aid. Harcourt 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Cowie 
SECONDED by Aid. Harcourt 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


5. BY-LAW TO AMEND BY-LAW No. 2647 
BEING THE CLUB REGULATION BY-LAW . 

MOVED by Aid. Rankin 
SECONDED by Ald.Volrich 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Rankin 
SECONDED by Aid. Volrich 

THAT the By-law be given second and third readings and the 
Mayor and city Clerk be authorized to sign and seal the By-law. 


- CARRIED UNANIMOUSLY 
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BY-LAWS (Cont'd) 


6. BY-LAW RELATING TO THE USE 
OF RAILWAY WHISTLES. 


MOVED by Aid. Volrich 
SECONDED by Aid. Sweeney 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 


There being no amendments, it was 


MOVED by Aid. Volrich 
SECONDED by Aid. Sweeney 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 


- CARRIED UNANIMOUSLY 


ENQUIRIES AND OTHER MATTERS 


Alderman Sweeney 

Additi.onal Seating at 
Empire Stadium . 


advised for information that he 
had been approached by B.C. Lions 
regarding the possibility of the 
City assisting with the cost of 
installing additional seats 
between the goal lines at Empire 
Stadium. He indicated in reply 
that the City is in no position 
to give a financial commitment 
in this regard. 


The Council adjourned at approximately 6. p.m. 

***** 


The foregoing are Minutes of the Regular Council Meeting 
of August 12, 1975, adopted on August 26, 1975. 
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CITY OF VANCOUVER 
SPECIAL COUNCIL - AUGUST 12, 1975 
PUBLIC HEARING 

A Special Meeting of the Council of the City of Vancouver 
was held on Tuesday, August 12, 1975, at 2:00 p.m. in the 
Council Chambers, third floor. City Hall, for the purpose 
of holding a Public Hearing to amend the Zoning and Development 
By-law. 

PRESENT: Mayor Phillips 

Aldermen Bowers, Boyce, Cowie, Harcourt, 

Kennedy, Marzari, Rankin, Sweeney 
and Volrich 

ABSENT: Alderman Bird 

CLERK TO THE COUNCIL : M. Kinsella 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Rankin, 
SECONDED by Aid. Harcourt, 

THAT the Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair, to consider proposed amendments to 
the Zoning and Development By-law. 

- CARRIED UNANIMOUSLY 

1. 1130 West Pender Street 

An application was received from Mr. Charles T. Paine of 
Paine & Associates, Architects, to rezone Lots 3, 4, 11, 12, 
A-F, Block 16, D.L. 185 being 1130 West Pender Street. 

Present Zone: (CM-1) Commercial District 

Requested Zone: (CD-I) Comprehensive Development 

District. 

The application was approved by the Director of Planning and 
the Vancouver City Planning Commission with the CD-I By-law 
permitting the development as follows : 

" USES 

Offices 
Retail 

Restaurant (including outdoor eating) 
Athletic Club 
Exercise Centre 

Residential - consisting of townhouses and/or 

dwelling units 
And customarily accessory uses, including off-street 

parking and loading. 

FLOOR SPACE RATIO 

Not to exceed 6.0 overall. The floor space ratio for the 
residential development shall not exceed 1.0 and the floor 
space ratio for the off-retail-restaurant and athletic 
club shall not exceed 5.0. 

HEIGHT 

The height of the development shall not exceed 360 feet, 
measured from the average grade of West Pender or 2 8 
storeys . 

And subject to the following conditions: 


cont ' d. . . 
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1130 West Pender Street 
(continued) 


(1) That the detailed scheme of development to be first 
approved by the Director of Planning after further 
advice from the Urban Design Panel, having particular 
regard to the overall design, treatment of open space, 
landscaping, vehicular ingress and egress, servicing 
areas and off-street parking. 

(2) That the owner undertakes in writing to agree to have 
the site rezoned from (CD-I) Comprehensive Development 
District to the Downtown Development District at the 
time the Downtown is rezoned; 

Further, that should the foregoing conditions not be 
complied with within 180 days of approval of the 
Public Hearing to the rezoning, the approval contained 
in this resolution shall expire." 

The Zoning Planner reviewed the proposed development and advised 
that with respect to condition (1) quoted above, the Urban Design 
Panel have now approved the scheme of development. The application 
is endorsed by the Director of Social Planning. 

Mr. Gray advised that the Vancouver Heritage Advisory Committee 
recently rescinded its original decision to preserve the existing 
building on this site on the grounds that the building is structurally 
poor. The applicant has agreed that should his application for 
rezoning be approved, he is agreeable to inclusion of this project 
in the Downtown Plan. 

Mr. C.T. Paine, Paine and Associates, Architects, described 
the project with the aid of a model. He advised that Knowlton 
Realty, Property Managers of the existing building, in consultation 
with Social Planning, had offered relocation assistance to a number 
of the existing tenants. 

A representative of Knowlton Realty confirmed Mr. Paine ' s 
statements with respect to offers of relocation assistance to the 
existing tenants. 

The following addressed Council on this matter: 

Mr. Bruce Eriksen, DERA, filed a brief opposing the 
demolition of the existing building and the rezoning 
of the site. 

Mr. B. Clinch, Downtown Community Resource Board, opposed the 
application, as demolition of the Park Plaza would displace a 
number of elderly tenants who would find it difficult to 
relocate in comparable accommodation. 

Rev. Lindsay, a member of the West End Community Resource 
Board also spoke against the project. 

Mr. G. Cumming, member of the West End NDP, read a brief 
opposing the application to rezone. 

Mr. Jim Atkins, West End Community Resource Board, also spoke 
against the proposed rezoning because of displacement of 
elderly tenants. 

Mr. Kevin Topalian, Research Coordinator, Mental Patients 
Association, advised his Association strongly opposed to the 
proposed rezoning because by eliminating good, cheap housing. 
Council will add to the housing problems of low-income 
residents of the Downtown. 

cont ' d. . . . 
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1130 West Pender Street 
(continued) 

Ms. Vicki Obedkoff & Mr. Hennessy, Team Workers, First United 
Church, both addressed Council in opposition to the proposed 
rezoning. 

Miss Olive Mott, Social Worker in the West End, requested 
Council not approve the application because of the people 
on limited pensions who would be displaced through the 
demolition of the existing building. 

Jean Swanson, DERA & Miss Gordon, Red Door Rental Agency, 
both spoke against the proposed rezoning. 

Mr. Horst P. Penz addressed Council in support of the 
rezoning application. 

Council also noted a letter from the Vancouver and District 
Labour Council registering their concerns about the resultant 
loss of accommodation to people of limited income. 

MOVED by Aid. Rankin, 

THAT the rezoning application be not approved. 

- CARRIED 

(Aldermen Bowers, Cowie and Kennedy opposed) 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Harcourt, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Rankin, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 3:25 p.m. 

***** 


The foregoing are Minutes of the Special Council Meeting 
(Public Hearing) of August 12, 1975, adopted on August 26, 1975, 


MAYOR 
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CITY OF VANCOUVER 
SPECIAL COUNCIL - AUGUST 12TH, 1975 
PUBLIC HEARING 


A Special Meeting of the Council of the City of Vancouver was 
held in the Champlain Heights Comprehensive Community School, 
6955 Frontenac Street, on Tuesday, 12th August 1975, at 7:30 
P.M., for the purpose of holding a Public Hearing to amend the 
Zoning and Development By-law. 


PRESENT : Mayor Phillips 

Aldermen Bowers, Boyce, Cowie, 

Harcourt, Kennedy, Marzari , 
Rankin, Sweeney and Volrich 

ABSENT: Alderman Bird 

CLERK TO THE COUNCIL: M. L. Cross 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Rankin 
SECONDED by Aid . Sweeney 

THAT the Council do resolve itself into Committee of the 
Whole, Mavor Phillips in the Chair, to consider and hear delega- 
tions concerning the proposed amendment to Section 2 of the CD-I 
Comprehensive Development District By-law No. 4550> an amending 
By-law to the Zoning and Development By-law No. 3575. 

- CARRIED UANIMOUSLY 


1 . To Amend the (CD-I) Comprehensive Development District 
By-Law No. 4550, Section 2. 

An application has been submitted by the Director of Planning 
to amend the (CD-I) Comprehensive Development District By-Law No. 
4550, Section 2, by adding the following: 

"church and related school". 

The proposed change of use refers to Lots 5 to 7, District 
Lot 334, being located on the North side of East 58th Avenue, 
East of Kerr Street - Champlain Heights. 

The application was approved by the Director of Planning. 
It was not approved by the Vancouver City Planning Commission 
who passed the following motion on 30th July 1975: 

"THAT the Commission recommend that the proposed 
Amendment to CD-I Bylaw No. 4550, to permit 'church' 
and related 'school ' be not approved, inasmuch as 
the proposed school is not community-oriented and 
does not meet the guidelines established by 
Council Committee." 

Mr. D. Janczewski of Planning Department outlined the proposal 
of the Open Bible Chapel. He advised that "high rise" is already 
a permitted use under CD-I By-Law No. 4550 but a Public Hearing 
is required to amend the By-law to include "church and related 
school " . 


Continued on Page 2. 
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Board of Administration, July 31, 1970 
Clause No. 3 (Cont'd.) 

The Acting Administrator advises that the salary costs of the 
position may be shareable under the Canada Assistance Plan 
and that he has submitted a request for such sharing. 

The Director of Personnel Services reports that he has reviewed 
the proposed duties and responsibilities and finds they 
clearly fall within the Clerk Keypunch Operator I position. 

Incumbent Proposed Classification Effective Date 

ONE NEW Position Clerk Keypunch Operator I When 

P. G. 10 ($389-459) filled 

The Comptroller of Accounts advises that the necessary funds, 
estimated at $2,757.00 less $1,093.00 recoverable under the 
Canada Assistance Plan (net $1,664.00) can be made available 
from the Contingency Reserve . 

This matter has been discussed with the Business Manager of 
the Vancouver City Hall Employees' Association, who concurs 
herein . 

RECOMMENDATIONS 

It is recommended that: 

1. In accordance with the report of the Director of Personnel 
Services, a Clerk Keypunch Operator I (Pay Grade 10, 
$389-459) position be established effective when filled. 

2. A machine be rented at an approximate cost of $82.00 per 
month and that a chair and desk be purchased at an 
approximate cost of $160.00. 

3 . The Acting Administrator obtain approval for cost-sharing 
of the position under the Canada Assistance Plan. 

4. The necessary funds, estimated to amount to $1,664.00 for 
the balance of 1970, be made available from Contingency 
Reserve . " 

Your Board RECOMMENDS that the above recommendations of 
the Administrative Analyst be adopted. 

CONSIDERATION 

4 . Luncheon ; Canadian Young Voyageur Program 

The Vancouver City Council, on June 23, 1970, when dealing 
with a request for a luncheon from John Oliver and Sir Charles Tupper 
Secondary Schools to entertain 42 Grade 11 exchange students from 
Winnipeg, passed the following Motion: 

"THAT the City host a luncheon up to the amount of $85.00 
and the details be left in the hands of the Entertainment 
and Civic Recognition Committee, including obtaining 
passes to suitable Civic facilities for this group." 

. . . Cont ' d . 
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Clause No. 1 Continued 

Mr. N. Jones, Architect, with the aid of slides, presented 
the architectural concept of the development. In answer to a 
query, he advised there is no immediate financing for the project, 
but it will be through Central Mortgage Housing Corporation. 

Rev. Schroder and Rev. Krogel of the Open Bible Chaoel 
advised that the City wishes to acquire the property they pre- 
sently own on 10th Avenue and Yukon Street for civic purposes. 
The Property & Insurance Office is attempting to find an alterna- 
tive site. Rev. Schroder stated that the church is Evangelistic. 
The congregation comes from all parts of Vancouver and some from 
Surrey. Their purpose is to rehabilitate young people and train 
ministers. One of the buildings in the complex would be used 
for housing the students. 

Eleven persons spoke in opposition to the proposed develop- 
ment of the Open Bible Chapel Complex, including Mr. E. Lyngen, 
who presented a brief on behalf of the Killarney Champlain 
Citzens for Action and Mr. D. Babcook, who submitted a petition 
containing 27 signatures. Some of the reasons for opposition 
expressed were 

- too many churches in the area already. 

- the development has too high a density. 

- there are traffic and parking problems in the area already. 

- how does the Open Bible Chapel expect to get enough 
underground parking to adequately serve the development. 

- if the congregation can be up to 600, why are only 30 
parking spaces allocated for the church; where are the 
rest going to park. 

- the people in the area feel they already have their 
fair share of churches. Senior Citizens and low- 
income housing. 

Dr. Hanna advised that there were numerous churches in the 
area now. He has been discussing the provision of a medical 
clinic in Champlain Heights with the Planning Department for 
some time and a site has not been located. 


MOVED by Aid . Rankin 

THAT Section 2 of CD-1 Comprehensive Development District 
By-Law No. 4550 be amended by adding the following: 

"church and related school" 

- (AMENDED) 

MOVED by Aid. Sweeney in amendment: 

THAT the following be added to Aid. Rankin's motion: 

"but that the matter of form of development, parking , 
church capacity and traffic density on 58th Avenue 
be reported to Council prior to the issuance of any 
development permit." 

- CARRIED 

(Aid. Boyce and Marzari opposed) 


Continued on Page 3. 
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Clause No. 1 Continued 


MOVED by Aid. Marzari 

THAT the matter be deferred for consideration at 
the next meeting of Council . 

- LOST 

(The Mayor and Aid. Bowers, Cowie, Harcourt, 
Kennedy, Rankin, Sweeney and Volrich opposed) 


The amendment having carried, the motion, as amended and 
reading as follows, was put and carried: 

THAT Section 2 of CD-I Comprehensive Development 
District By-Law No. 4550 be amended by adding the 
following : 

"church and related school" 

but that the matter of form of development, parking, 
church capacity and traffic density on 58th Avenue 
be reported to Council prior to the issuance of any 
development permit. 

- CARRIED 

(Aid. Boyce and Marzari opposed) 


MOVED by Aid. Volrich 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Volrich 
SECONDED by Aid. Rankin 

THAT the report of the Committee of the Whole 
be adopted . 


- CARRIED UNANIMOUSLY 


MOVED by Aid. Volrich 

SECONDED by Aid. Rankin 

THAT the rezoning application of the Director of 
Planning be approved and that the Director of Legal 
Services be instructed to bring forward the necessary 
amendments to the Zoning and Development By-Law. 

- CARRIED UNANIMOUSLY 


The Council adjourned at 10:55 P.M. 


The foregoing are Minutes of the Special Council Meeting 
(Public Hearing) of August 12, 1975, adopted on 
August 26, 1975. 



Manager's Report, August 8, 1975 (WORKS - 1) 

WORKS AND UTILITY MATTERS 
CITY ENGINEER'S REPORT 


RECOMMENDATIONS : 

1. Local Improvement - Reduction in Scope 
The City Engineer Reports as follows: 

"A local improvement lane pavement project, residential standard, was 
approved at a Court of Revision on May 2, 197A, (Schedule A25, Item //7A) 
for paving on: 

Lane south of Venables St. from lane east of Renfrew St. to Nootka 
St. and lane east of Renfrew St. from Venables St. to Parker St. 

Since the Court of Revision the portion of the lane east of Renfrew St. 
from Venables St. to the lane south of Venables St. has been closed and 
included in a Senior Citizens' Housing Site. So that the paving of the 
balance of the lane can be placed on the tax roll, it is necessary to 
reduce the scope of the project. 

I RECOMMEND that the project be reduced in scope so that the redefined 
area Is: 

Lane south of Venables St. from lane east of Renfrew St. to 
Nootka St. and lane east of Rupert St. from the lane south of 
Venables St. to Parker St., 

and that the portion of the cost of the project to be borne by the real 
property benefited thereby shall be borne proportionately in the same 
manner and on the same basis as originally provided for the project." 

The City Manager RECOMMENDS that the foregoing be approved. 


2 . Local Improvements on the "Initiative Principle" 

The City Manager submits the following reports of the City Engineer 
and Director of Finance: • 

" First Step (City Engineer's report) 

'As required by the Local Improvement Procedure By-law, projects for 
street and lane lighting as shown on the attached schedule dated August 1, 
1975, are advanced to Council on the "Initiative Principle". 

Light Standard Projects 

The City has encouraged the installation of street lighting for the safety 
of pedestrians and motorists and as a deterrent to crime. As a result less than 
5 percent of the City's Streets are without street lights. The initiative 
principle provides the most convenient method for the property owners on the 
remaining streets to obtain street lighting. 

The following project involves traffic considerations: 

4th Avenue from 4th Avenue Diversion to Highbury Street is being advanced 
because the present lighting is inadequate for the traffic needs. This lighting, 
which is suspended from Hydro poles, was installed at the City's expense 22 
years ago. The local improvement charge to abutting owners on this street 
would be the same as that payable by owners in similar zoning throughout the 
City. 

Lane Lighting Projects 

Projects in this group have been prepared after consultation with the 
Police Department. In accordance with the Council recommendation of September 
14, 1973 for such projects, they are being advanced on the initiative principle. 

Cont'd . . . 
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(WORKS - 2) 


The City's share of these improvements is available in the 1975 Street 
Lighting Capital Budget' and by deferring the upgrading of Lighting on 54th 
Ive. from Victoria 1,1) Tyne." 

Second Step (Director of Finance Report) 

'In accordance with the provisions of the Local Improvement Procedure 
By-lav, I am submitting the City Engineer's report dated August 1, 1975. 

The estimated total cost of these improvements is $ 255,706.00 and the 
City's share of the cost is $ 75,120.00. 

I have to report that the necessary financial arrangements can be made 
to carry out this worl^." 

The City Manager has decided that it is desirable to undertake the projects 
referred to and RECOMMENDS that: 

(a) The reports of the City Engineer and Director of Finance be approved 
together with the details of the Second Step Report on file in the City 
Clerk's Office. 

(b) The City-ovned parcels shovn on the list attached to the detailed 
Second Step Report for the Local Improvement Projects be declared 
assessable. 

(c) The Court of Revision for the projects listed in the attached 
schedule dated August 1, 1975, be held at 7:30 p.m., Thursday, October 
23, 1975. 

Cd) The upgrading of Lighting on 54th Ave. from Victoria to Tyne be 
deferred and appropriation 213/3305 ($45,000) be cancelled. 

NOTE : (REQUIRES AFFIRMATIVE VOTE OF 2/3 OF COUNCIL MEMBERS PRESENT.) 

3. Fuel Oil Tender - Tender No. 56-75-1 

The City Manager submits the following report of the Purchasing Agent 
and City Engineer: 

"Tenders for the above were opened on July 14, 1975 and referred to 
the Purchasing Agent and City Engineer for report. The officials concerned 
report as follows: 

A tabulation is on file in the office of the Purchasing Agent. 

Funds for this purchase are provided in the General Revenue Budget. 

Seven bids were received. Two of the bids did not offer to supply 
all the products asked for in the tender. Also, one of the bidders restricted 
his bid to the supply of all the products tendered and is not interested in 
accepting a partial award. 

When the bids are compared, based upon estimated annual requirements, 
Texaco Canada Ltd. is the overall low bid. If we were to consider splitting 
the award between the low bidders of each product, Texaco would be low 
bid except for premium fuel and marine fuel requirements. However, the 
low bidder for marine fuel requirements will not accept a partial award 
and the extra cost of premium fuel from Texaco Canada Ltd. is only $350 
In an annual estimated premium fuel requirement of $32,000. It is not 
considered economical to split the fuel oil contract for the supply of premium 
fuel separate from our other fuel requirements. Texaco Canada Ltd. is the 
overall low bid and provides an annual savings of approximately $6,000 
over the next lowest bidder. 


Cont'd . 
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Clause 3 Cont'd 

We RECOMMEND acceptance of the overall low bid from Texaco Canada 
Ltd. for the supply of fuel oils over a one year period at an estimated 
annual cost of $794,000 plus 5% Provincial Sales Tax." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Purchasing Agent and City Engineer be approved subject to a contract satis- 
factory to the Director of Legal Services. 

4. Tender No. 58-75-8 - Supply & Delivery of Mineral 
Aggregates 


The City Maneger submits the following report of the City Engineer and 
Pure has ing Agent t 

"Tenders for the above were opened by the City Manager on July 28, 1975 
and referred to the City Engineer and Purchasing Agent for report. The 
officials concerned report as follows » 

The working copy of the tabulation is on file in the Purchasing Agent's 
Office. 

Funds for all purchases are provided in the Annual Revenue and Capital 
Budgets. 

All recommendations in this report are for acceptance of the low bids 
meeting specification, with the exception of Item No, 5 which is the 
low effective bid, 

Conrock Construction submitted the lowest bid for Item 5 - Crushed Rock, 
However, because of the very high density of the material being offered, 
the City would have to purchae approximately 2096 more of the material to 
obtain the required volta»e, thereby making the next bid from Construction 
Aggregates the effective low bid. 

Construction Aggregates Ltd, offered a combined product as an alternative 
to Items 1 to 4 (these -materials are combined when making asphaltic 
concrete). Awards are recommended for Items 1 to 4 and the combined 
prodixrt. This will allow usage of the combined product while still retain 
ing a source of supply for Items 1 to 4 in the event that the blend is 
unsuccessful. If the blend is successful tho prodvict change will produce 
an estimated saving of approximately $70,000, 

The City Engineer and Purchasing Agent recommend as follows t- 

A, Rivtow Straits Ltd , 

Items 1, 7, 10 and 17 for a twelve month period for an estimated 
cost of $301,230, These materials will be delivered and unloaded 
on City stockpiles at Cambie Works Yard, 

B, Conrock Construction Ltd, 

Item 13 for a twelve month period for an estimated cost of $71,800, 
This material will be delivered and unloaded on City stockpiles at 
Cambie Works Yards, 

C, Construction Aggregates Ltd, 

Items 2, 3, 4, 5, 9, 11 and their alternate for a 1/2" Combined 
Asphalt blend for a 12 month period, for an estimated cost of 
$706,110, These materials will be delivered and unloaded on City 
stockpiles at Cambie Works Yard, 
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Clause 4 Cont'd 

It Is also RECOMKTKDED that each of the four bidders be awarded an unspecified 
portion of the natcrlal which Is to be picked up by City trucks (Itnu* 9,12 snd 17) 
an and when required for a twelve month period so that the material for each job can 
be picked up froia the location that produces th« lowest on-site cost for that 
particular location (taking the Clty'a hauling costs Into account). It is estlioated 
that this portion of the contract will cost an additional $60,000. 

The above costs include all taxes and charges." 


The City Manager RECOt^lERDS that the reconMndatlon of the City Engineer and 
Purchasing Agent be approved, subject to a contract satisfactory to the Director of 
Legal Services. 

Deposits or bid bonds of vnsuecessful tenderers to be returned by the City 
Treasurer. 

g 

5. Air Valve Replacement Program 

The City Manager submits the following report of the City Engineer: 

"Air valves are installed in the water system to automatically release the 
small amounts of air that accumulates at high points in a pipe line that would 
restrict the flow capacity of the watermain, and to automatically allow air to 
enter a pipe when the watermain is drained to prevent thin wall pipes from 
collapsing. Over ICQ air valves are installed in the City's water system, below 
ground. All of these below ground air valve installations are cross connections 
which could cause the contamination of the water system with ground water. Most 
of these air valves were installed such that they cannot be maintained. 

The estimated cost of replacing these air valves with properly designed air 
valve installations is $50,000.00 (1975 costs). 

To permit engineering time to properly size and design each air valve Install- 
ation, the replacement of air valves should be carried out over a three year period. 
From the 1975 Water Works Capital Budget $15,000.00 should be appropriated for this 
program. The remaining fqnds to be allocated in the 1976 and 1977 Water Works 
Capital Budgets. 

Funds for this years work are available from Water Works Capital, Account 
128/7902 'Short Notice Projects - Unallocated'. 

The City Engineer RECOMMENDS that the sum of $15,000.00 be appropriated from 
Water Works Capital Account 128/7902, for the above work." 

The City Manager RECOMMENDS that the above report of the City Engineer be 
approved. 

6. 1973 General Budget Account #8038/3046 
Auxiliary Steering Modifications 

The City Manager submits the following report of the City Engineer: 

"In 1973 funds were approved ($12,000) for steering modifications to our 
front end loaders and graders in order to comply with revised Workers Compensa- 
tion Board (W.C.B.) Regulations. These funds were not spent in 1973 because 
W.C.B. exempted some of our equipment and extended the dead line from July 1, 
1973 until approved modification kits were available. 

We have been 

advised by John Deere Co. Ltd. that approved steering modification kits are 
available for the two model 544 John Deere loaders we are currently operating. 
The cost of this modification is $1,200 per unit or $ 2,400 for the two 
machines . 


Cont'd . . . 
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These auxiliary steering kits are required to be installed on our front 
end loaders 213A and 2135 in order to comply with W.C.B. regulations. 

The City Engineer RECOMMENDS that $2,400 be provided from Contingency 
Reserve for the installation of auxiliary steering kits on City of Vancouver 
front end loaders Nos. 2134 and 2135." 


The City Manager RECOMMENDS that the above report of the City Engineer be 
approved . 


FOn COUMCIL ACIiOJi SEE PAGE{S)..7i':--Z^ 
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Manager's Report, August 8, 19 75 (HARBOURS - 1) 


HARBOURS AND PARKS MATTERS 


RECOMT^ENDATION 


1 . Storm Damage - Stanley Park 


The City Manager has received the following report from 
the Superintendent, Board of Parks & Recreation, in accordance with 
instructions of Council dated May 27, 1975: 

"BACKGROUND 


On May 27, 1975 City Council dealt with the matter of replacement 
01 180' of Stanley Park seawall, immediately south of Siwash Rock, 
as contained in Section 7 (H) of the City Manager's report dated 
May 23, 1975. 

At thai time Council referred the item back to the Park Board for 
a detailed report on the cause of damage, proposed method of repair, 
proposed preventative measures and cost involved to ensure that this 
same extent of damage does not recur, except in extreme circumstances 
(once in 20 years). 

CAUSE OF DAMAGE 


This section of the seawall around Stanley Park which has the most 
westerly exposure, bears the direct brunt of westerly gales. It 
was constructed in 1963 and has sustained damage several times from 
the impact of westerly gales. The damage sustained this year re- 
sulted from an unusually severe westerly gale on March 29th and 30th. 

The nature of the damage stems from storm wave action striking and 
overtopping the seawall. This action causes severe damage to the 
top section and causes erosion of materials from behind the wall, 
and on the promenade particularly, where the water is deflected 
back from the sandstone cliffs behind. 

High sandstone cliffs characterize this area and before the seawall 
was constructed, high tides washed these cliffs. The wall was con- 
structed to follow the alignment of the toe of the cliffs (see 
attached sketch) to take advantage of a good footing and avoid con- 
struction in deeper water. At the point of maximum damage, however, 
the resultant wall alignment has a fairly tight concave curve which 
tends to trap the wave action and increase its effect. In addition, 
the wall's almost vertical face allows the water to carry over the 
top in storm situations. 


METHOD OF REPAIR AND PROTECTION 


The damage to the wall can be minimized by the following steps: 

1) Reconstruction of a portion of the wall to reduce the concave 
curve radius (as shown on sketch). 

2) Construction of a wall with a re-entrant face, i.e. a curved 
face which turns the waves back rather than allow them to spill 
behind the wall. 

3) Placement of large rocks in the water in front of the wall in 
the vulnerable area to help break up the wave force before it 
strikes the wall. 


Cent 'd 
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Clause 1 Cont'd 


" COST 

The estimate given to replace the wall was shown as $40,000 in 
the May 23rd report. This estimate reflected the cost of immediate 
replacement. Replacing the damaged section of wall in 1976 from 
funds to be provided in the 1976 supplementary capital budget, if 
approved, is estimated to be $55,000. Temporary repairs have been 
made from the normal seawall maintenance account. These repairs 
will not last through more winter storms and a further deteriora- 
tion in the wall can be expected this winter. 

The Superintendent of Parks RECOMMENDS : 

That an amount of $55,000 be provided in the City's 1976 supplementary 
capital budget to implement the reconstruction of this portion of 
seawall as early in 1976 as possible." 

The City Manager notes that the amount of $55,000 is a total 
amount for redesign, rebuilding in a new configuration, and prevention. 

The City Manager RECOMMENDS that the request of the Park Board 
be considered following the 'June' budget review (in late August) at 
which time additional funds may be available for the 1975 Supplementary 
Capital Budget. 


FOR COUMCIL ACTIOf* SEE PAGE(S) 1/ 
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(FINANCE - 4) 


A similar request has been received from Mr. J.T. Rush, 
Administrative Assistant of Sir Winston Churchill Secondary School, 
to entertain Young Voyageurs from Montreal. This request is for a 
Civic Luncheon at the Asia Gardens, 173 East Pender Street, followed 
by a tour of Chinatown, guided by Mr. Harvey Lowe. The cost of this 
Luncheon is estimated at approximately $85.00. (Information now at 
hand is to the effect the luncheon was held July 28th) . 

Your Board notes that Council has dealt with similar 
requests in the past as follows: 


June 1969 - Canadian Council of Christians 
and Jews - Civic Dinner 


May 1967 - B.C. High School Drama Festival 
Banquet for students attending 
above Festival . 

Oct. 1966 - Ontario Legislative's Select 
Committee on Youth - Luncheon 


Referred to Entertain- 
ment and Civic 
Recognition Committee 
with Power to Act . 
Expenditure up to $100 

Request received. 


Approved . 


Your Board submits the foregoing for the consideration 
of the Council. 


FOR ADOPTION SEE VK^-^ 
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BUILDING & PLANNING MATTERS 

RECOMMENDATIONS 


1. Townhouse Development - GRM-2 Commercial/Multiple 
Dwelling District (Fairview Slopes) - 801 West 7th 
Avenue - Development Permit Application #6^^02 


The Director of Planning reports: 

"Development Permit Application #68802 has been filed by Aitken-Bozyk, 
Architects, to construct a 3 storey plus cellar townhouse development 
containing 6 dwelling units on this presently vacant site at the north- 
west corner of 7th Avenue and Willow Street in the CRM-2 Commercial/ 
Multiple Dwelling District. 

The proposed building would be at variance to the regulations of Section 1 
of the CRM-2 Commercial/Multiple Dwelling District Schedule with respect 
to floor space ratio, setbacks and height. 

The proposed building would have a floor space ratio of 0.87 in lieu of 
0.45; 3 storey and cellar in height in lieu of 2 storey and cellar; 
2^'6" front yard in lieu of 24 ft.; and the cellar stairs and a small 
bay window protrude into the required flanking side yard. 

Section 3 of the CRM-2 District Schedule gives City Council the discretion 
to permit a building at variance to the regulations of Section 1 with 
Council to have due regard to the following: 

A. The provision of private outdoor living space, daylighting, 
landscaping, the disposition of the required off-street parking 
and loading facilities, the location of the building in relation 
to the site and surrounding streets and buildings and its overall 
design. 

B. For buildings approved under this clause only. Council shall 
determine the maximum floor area which shall be allowed having 
particular regard to the factors noted above. In no case, however, 
shall : 


(i) The maximum floor space ratio exceed 1.5, computed or 
described in Section l.G. of this CRM-2 Commercial/ 
Multiple Dwelling District Schedule. 

(ii) The height of a building exceed thirty-five (35) feet, 
nor twenty-five (25) feet measured from the centre line 
level of the nearest street directly southward." 

City Council on April 8, 1975 adopted the following interim control guidelines 
for conditional uses in CRM-2 and CRM-3 Districts. 

City Council Proposed 
Guidelines Development 

Limited commercial use (for this site) 25% Nil 

Height above hypothetical line 35 ft. 31 '3" 

Height above south property line 25 ft. 26 '6" to the 

highest point of 
the sloping roof. 

Notification 

Thirty-five neighbouring property owners were notified and two letters of 
objection were received; one from the Trans-Pacific Trading Company, 
immediately south of the proposed development, objecting to the residential 
use; the other from the older dwelling immediately to the west, objecting 
to the light into the existing kitchen window being obstructed (5' sideyards 
provided) . 


Cont'd 
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Clause #1 continued ; 
Urban Design Panel 

The Urban Design Panel reviewed the revised drawings on June 12, 1975 and 
recommended that the design be approved. 


The Fairview Area Planner has reviewed the proposal and has no objections 
to the development as now proposed. 

RECOMMENDATION 

The Director of Planning recommends that Development Permit Application 
#68802 be approved thereby permitting the construction of a townhouse 
development on this site containing six dwelling units, subject to the 
following conditions: 

1. Prior to the issuance of the Development Permit: 

(a) the north 10' of Lots 11 and 12, Block 297, District Lot 
526, be first dedicated to the City for lane purposes. 

(b) the north 10' of Lots 11 and 12 to be first leased from 
the City for the purposes of ingress and egress (in part) 

(c) a letter of undertaking is to be first submitted by the 
owner, to the satisfaction of the City Engineer regarding 
the grading, drainage, surfacing and maintenance of the 
northerly 20' of the development to be used as ingress and 
egress 

(d) provision and location of a garbage storage area on the site 
to the satisfaction of the City Engineer 

(e) fully dimensioned, revised drawings are to be first submitted 
clearly indicating to the satisfaction of the Director of 
Planning: 

(i) the grades along the rear of the site (future lane) 
are in accordance with the City Building Grades, 
to be obtained from the City Engineer 

(ii) correct east property line dimensions 

(iii) finish grades around the building 

(iv) dimensions of the off-street parking spaces and 
overhead clearance throughout the parking garage 

2. The off-street parking facilities, including the ingress and 
egress, are to be provided in accordance with the approved 
drawings and Section 12 of the Zoning and Development By-law, 
within sixty (60) days of the date of any use or occupancy 

of the proposed development and thereafter to be permanently 
maintained. 

3. All landscaping and treatment of the open portions of the site, 
other than area of ingress and egress referred to in the preceding 
condition, shall be completed in accordance with the approved 
drawings within six (6) months of the date of any use or occupancy 
of the proposed development and thereafter to be permanently 
maintained. " 


The City Manager RECOMMENDS that the report of the 
Director of Planning be approved. 


Cont'd . . • 
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2, Cedar Cottage N.I. P. Appropriation: 
Brewers Park 


The Director of Planning reports as follows : 


"The Concept Plan of the Cedar Cottage Neighbourhood Improvement 
Program as approved by City Council in November, 1974 and subse- 
quently by the senior levels of government placed as first priority 
the improvement of parks and recreation facilities in the area. 
The sum of ."^281,340.00 was allocated in the Concept Plan for this 
purpose (the sum was later added to the Eeautif ication and Public 
Use Area allocation to total $582,700.00). Following approval 
of the Concept Plan detailed design of specific parks was begun 
by staff of the Board of Parks and Recreation working with the 
Planning Department, the Cedar Cottage N.I. P. Committee and area 
residents . 

Implementation has begun on the first of these parks, China 
Creek Park, and the Board has now completed estimates for the 
first stage of the work required for Brewers Park. Because 
Brewers Park is already fairly well developed, much of the work 
done through N.I. P. will be directed at improving or modifying 
existing facilities, (existing tennis courts, playing surfaces, 
fencing, etc.). The cost of this work is estimated by the 
Parks Board to be $56,000.00. Under N.I. P., the City's share 
of this cost is 25% or $14,000.00. 

When Planning is completed on required new facilities a second 
report will be prepared and forwarded to City Council. 

The Director of Planning recommends: 

1. That Council authorize the appropriation of $56,000.00 from 
the Cedar Cottage N.I. P. funds for purposes of making im- 
provements to existing facilities at Brewers Park with the 
understanding that a second appropriation will be required 
to deal with new facilities on this park." 


The City Manager RECOMMENDS that the report of the Director of 
Planning be approved. 


INFORMATION 


3 . Demolitions in Kitsilano 


The Director of Planning reports as follows: 

"In accordance withtheCity Council resolution of October 22, 1974, 
the Planning Department is reporting on the following demolition 
application in the Apartment area of Kitsilano. 

Bob's Power Demolition Limited has applied to demolish a single- 
family dwelling at 1935 West 1st Avenue. A development permit was 
issued on June 8, 1975, to construct a nine-unit apartment building 
on the site. 

Plan Policy #9 of the Kitsilano Apartment Area Plan, which was 
adopted by City Council on May 6, 1975, states that: 

Relocation assistance should be provided for displaced 
tenants as an aspect of the redevelopment process. 

In accordance with this policy, the owner of the site, L and K 
Contractors Limited, were contacted by the Planning Department. 
A partner in the company was informed of this policy and he stated 
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that as of July 1, 1975, the house had been vacant. He stated that 
the tenants had been given three months notice plus a relocation 
fee and that this was handled by the real estate Agent who negoti- 
ated their purchase of the property. 

The above is submitted for the information of City Council. " 

The City Manager submits the foregoing report for the INFORMATION of City 
Council . 


RECOMMENDATIONS 


4. Development Permit Application #70953 - 
1443-1459 Robson Street '>^. 

The Director of Planning reports as follows: 

"On July 15, 1975, Development Permit Application #70953 was filed by 
Lort & Lort, Architects, to construct a high-rise hotel complex including 
office, retail, restaurant and lounge facilities on the north-east corner 
of Nicola and Robson Streets. 

The site is located within the area that was approved at a Public Hearing 
on June 26, 1975 to be rezoned from C-5 Commercial District to (W.E.D.) 
West End District. The amending By-law to establish the (W.E.D.) West End 
District and the official development plan will be before Council for 
enactment on August 12, 1975. 

Because the By-law has not been enacted and since this development permit 
application was filed after the date of the Public Hearing and will not 
meet the requirements of the proposed (W.E.D.) West End District Schedule, 
Council may withhold the issuance of the development permit pending the 
adoption of the amending By-law, in accordance with Section 570 of the 
Vancouver Charter. 

Although the plans submitted with the development permit application have 
not been fully checked, it is noted that the proposed development greatly 
exceeds the floor space ratio regulations of the (W.E.D.) West End District, 
as approved by Council at the Public Hearing on June 26, 1975. 

The West End Area Planner is not in favour of the development as proposed. 
RECOMMENDATION 

In accordance with Section 570 (1) & (2) of the Vancouver Charter, that 
Development Permit Application #70953, filed on July 15, 1975, be withheld 
for a period of 30 days from the date of application and a further 60 days 
pending the adoption of the (W.fe.D.) West End District amendment to the 
Zoning and Development By-law 

AND FURTHER 

Should City Council enact the By-law to rezone the area, including the subject 
site, to (W.E.D.) West End District with the applicable regulations and 
official development plan that Development Permit Application #70953 be denied 


The City Manager RECOMMENDS that the report of the Director of Planning be approved 


5. 45^4 West 1st Avenue 

The City Building Inspector reports as follows: 

"Council on May 13, 1975, passed the following resolution: 

'THAT Council direct the appropriate officials to enter 
into discussion with the owners to restore the property 
to its original exterior bulk form and the City be 

Cont'd . , ^ 
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responsible for its share of the costs involved in the 
error caused by the civic administration in issuing the 
building permit. ' 

I have met once with Mr. Culling, one of the developers and 
have talked to him several times on the telephone. He under- 
took to talk to the immediately affected neighbours and agreed 
to meet with them at a later date. He indicated he would be 
prepared to modify his layout but is not willing to restore 
it to its original state. 

I have also talked with Mrs. Tomsich, and Mr. Robin Clark 
called me, both of whom are immediate neighbours and are willing 
to meet. Mr. Clark, however, hoped the meeting would be in 
September because he would be away on vacation. I undertook to 
call the meeting at a time when all could be present. 

I RECOMMEND the matter be laid over until I ean arrange this 
meeting. " 

It is 

RECOMMENDED that consideration of the building at 4584 West 
1st Avenue be laid over until the Building Inspector has 
met with Mr. Culling and the immediate neighbours. 

The City Manager RECOMMENDS that the foregoing report of the City 
Building Inspector be approved. 


6. 924 West 7th Avenue - Development Permit 

Application #69473 (Townhouse Development with 
Offices) Zone: CRM-2 Coimnercial/Multiple 
Dwelling District (Fairview Slopes) Site size: 
100* wide X 120' deep 


The Director of Planning reports as follows: 

" Development Permit Application #69473 has been filed to construct a 
3 storey building containing offices on the main floor and 2 floors 
above containing 14 dwelling units. 

The site is located in the CRM-2 District on the south side of 7th 
Avenue between Laurel and Oak Streets. 

The proposed building would be at variance to the regulations of 
Section 1 of the CRM-2 District Schedule with respect to floor 
space ratio, setbacks and height. The floor space ratio proposed 
is 1.4. Provision is made on site for 22 off-street parking spaces 
and 1 off-street loading space, having vehicular access from 7th 
Avenue. No lane exists at this location. The height of the building 
would be 3 storeys plus a cellar and 25' mean height above the southerly 
property line. The height to the peak of the roof would be 28'. The 
overall height would not exceed 35' above a hypothetical line down from 
front to rear. The building would maintain setbacks of 4' from the 
7th Avenue property line, 5 '4" from the easterly property line, nil 
from the westerly property line and 18'6" from the rear property line. 

Section 3 of the CRM-2 District Schedule, which regulations are subject 
to special approval by City Council, states: 

"In order to encourage the development of buildings designed to 
take advantage of the steep north facing slope the City Council 
may in its discretion permit a building at variance with the 
regulations set out in Section 1 of the Schedule after having 
received the report thereon from the Director of Planning. In 
the exercise of its discretion, the Council shall also have due 
regard to the following: 
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(a) The provision of private outdoor living space, daylight, 
landscaping, the disposition of the required off-street 
parking and loading facilities, the location of the building 
in relation to the site and surrounding streets and buildings 
and its overall design. 

(b) For buildings approved under this clause only. Council shall 
determine the maximum floor area which shall be allowed 
having particular regard to the factors noted above. In 

no case, however, shall: 

(i) the maximum floor space ratio exceed 1.5 computed 
as described in Section l.G. of the CRM-2 Multiple 
Dwelling District Schedule and 

(ii) the height of a building exceed 35' nor 25' measured 
from the centre line level of the nearest street 
directly southward." 

City Council on April 8, 1975, adopted the following interim control 
guidelines for conditional uses in CRM-2 and CRM-3 Districts: 

City Council Proposed 
Guidelines Development 

Limited commercial use 25% 12% 

Height above hypothetical line 

down from front to rear 35' 33' 


Height above south property line 25 


to mean height of sloping roof 25' 
to peak of sloping roof 28' 

Notification 

Thirty-one neighbouring property owners were notified of this development 
permit application and no replies were received. 

Urban Design Panel 

The Urban Design Panel has recommended to the Director of Planning that 
the design be approved subject to simplification of exterior finishes. 

RECOMMENDATION 

The Director of Planning recommends that this development permit 
application be approved thereby permitting the construction of a 
building on this site containing offices on the ground floor with 14 
dwelling units above, subject to the following conditions: 

1. Prior to the issuance of the Development Permit: 

(a) provision and location of garbage storage and pick-up 
areas to be first approved by the Director of Planning 
after consultation with the City Engineer and Medical 
Health Officer 

(b) landscaping, treatment of the open portions of the site 
to be first approved by the Director of Planning 

(c) all crossings are to be approved by the City Engineer 

(d) an undertaking is to be first submitted in writing to 
the satisfaction of the Director of Planning, indicating 
that all services including telephone, television cable, 
electricity, etc., will be completely underground 

(e) revised drawings are to be first submitted clearly 
indicating to the satisfaction of the Director of 
Planning: 

Cont'd - . . 


Manager's Report, August 1975 


(BUILDING - 7) 


Clause #6 continued : 

(i) finished grades around the building 

(ii) overhead clearance height for the parking 
area to be not less than 7' minimum 

(iii) finished surface access ramp and garage, 

including the loading and unloading area to 
be stated 

(iv) locations and details of all underground 
parking ventilators 

(v) curb to be indicated at the underground parking 
garage 

(vi) manoeuvring aisles for the two off-street 
parking spaces located near the access ramp 
to meet the requirements of Section 12(1 )(c) 

(vii) the southerly 10' of the site (Lots 7 & 8) to 

be first dedicated to the City for lane purposes 
and any necessary agreements to be first entered 
into with the City for use of this portion of the 
site so dedicated (this 10' portion would be a 
landscaped area) 

(viii) the height of the building should not exceed 25' 
above the south property line 

2. All off-street parking facilities and loading are to be provided 
including surfacing, screening and curbing, in accordance with 
the approved drawings and the relevant requirements of Sections 
12 and 13 of the Zoning and Development By-law, within sixty 
(60) days of the date of any use or occupancy of the proposed 
development and thereafter to be permanently maintained. 

3. All landscaping and treatment of the open portions of the site, 
other than the off-street parking and loading areas referred 

to in the preceding condition, shall be completed in accordance 
with the approved drawings within six (6) months of the date of 
any use or occupancy of the proposed development and thereafter 
to be permanently maintained. 

4. All utilities, including telephone, television cable, and 
electricity shall be completely underground." 


The City Manager RECOMMENDS that the report of the Director of Planning be 
approved. 


7. 1165 West ^th Avenue - ^ 
Development Permit Application #69718 

The Director of Planning reports: 

"Rhone & Iredale, Architects, have filed Development Permit Application 
^^69718 to construct a three-storey plus basement building on this site 
containing offices on the main floor with 9 dwelling units above. The 
site is located on the north side of 8th Avenue between Spruce and Alder 
Streets, and is in the CRM-2 Commercial/Multiple Dwelling District. 

There is a similar building existing farther east in this block. The 
existing building and the proposed building would be separated by an 
existing dwelling which is being recommended to Council to be designated 
as a Category A Heritage Building (Steamboat House). 

The proposed building would be at variance to the regulations of Section 1 
of the CRM-2 Commercial/Mul tiple Dwelling District Schedule with respect 
to floor space ratio, setbacks and height. 
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The proposed building would have a floor space ratio of 1.5 in lieu of 
0.45; 3 storeys and basement in height in lieu of one storey and basement; 
4' front yard in lieu of 24'; 2' rear yard in lieu of 35'; 4' easterly 
side yard in lieu of 5'; and nil westerly side yard in lieu of 5'. 

Section 3 of the CRM-2 District Schedule, in order to encourage the develop- 
ment of buildings designed to take advantage of the steep north facing 
slope, gives City Council the discretion to permit a building at variance 
to the regulations of Section 1 with Council to have due regard to the 
following: 

' A. The provision of private outdoor living space, daylighting, 
landscaping, the disposition of the required off-street 
parking and loading facilities, the location of the building 
in relation to the site and surrounding streets and buildings, 
and the overall design. 

B. For buildings approved under this clause only, Council shall 
determine the maximum floor area which shall be allowed having 
particular regard to the factors noted above. In no case 
however shal 1 : 

(i) the maximum floor space ratio exceed 1.5 computed or 
described in Section l.G of this CRM-2 Commercial/ 
Multiple Dwelling District Schedule 

(ii) the height of a building exceed 35' nor 25' measured 
from the centre line level of the nearest street 
directly southward. * 


City Council on April 8, 1975, adopted interim control guidelines for 
conditional uses in CRM-2 and CRM-3 Districts. 


City Council Proposed 
Guidelines Development 

Limited commercial use 50% 42% 


Maximum height above hypothetical 
line drawn from front to rear 
of site 

Height above south property line 


35' 


25' 


35' (measured to 
mean height of the 
pitched roof) 

25' (measured to 
mean height of the 
pitched roof) 


It should be noted that the above heights are measured to the mean height of 
the pitched roof of the proposed building as described by the definition of 
height in the Zoning and Development By-law. The actual total height to 
the peak of the pitched roof would be 42' above a hypothetical line drawn 
from front to rear and 30' above the southerly property line. 


Notification 


Twenty-seven neighbouring property owners were notified of this application, 
and there were five objections received from neighbouring property owners. 
Four of the objectors were owners of the properties to the north of the 
proposal across the City lane. Their objections included blocking of sunlight 
to the rear areas of their dwellings; loss of privacy to their rear yards and 
living quarters; access to the parking facilities being provided from the lane 
rather than from the street endangering children playing in their backyards 
and the construction not being compatible with the historic value of their 
homes. The fifth objector was from the property owner immediately to the east 
of the proposed development. That property owner's objections were with respect 
to the location of the loading ramp and walkway adjacent to the property line; 
loss of privacy; loss of view and sunlight. 

A check of sunlight angles indicates that the rear of the dwellings to the north 
would be in shadow for approximately three winter months, from approximately 
November to January inclusive. 
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It is noted that the vehicular access to the 23 underground parking spaces 
would be from the City lane and due to grade differential, it would not be 
possible to provide vehicular access from the street. With regard to objections 
raised by the adjoining easterly property owner, it is noted that the submitted 
drawings indicate the provision of an off-street loading space immediately 
adjacent to the easterly property line. This loading bay would be built up 
to a height of approximately 5' above the front yard of the adjoining property. 
It is considered that because of the office use only of the main floor, 
minimal loading would be required and that a solution would be to delete the 
loading space from the front of the development and since one additional parking 
space is being proposed underground that this additional space be set aside 
to accommodate small vehicles loading and unloading. 

Urban Design 

The Urban Design Panel has recommended approval to the scheme of development. 


The Fairview Area Planner has recommended approval of this development. However, 
the Planner did not have the opportunity to review the application in light of 
the objections received from neighbouring property owners. The Fairview Planning 
Committee reviewed this application on July 31, 1975 with the applicant and 
the owner of the property immediately to the east. They recomnend approval of 
this development permit application only if an 8 foot side-yard is provided on 
the easterly property line. This is felt to be necessary because the proposed 
development does not take into account the character of 1151 West 8th Avenue 
(Category A Heritage House). By building to the property line, the rear yard 
is enclosed on both sides at the property line. 

City Council on December 18, 1973, refused a development permit application 
on report from the Director of Planning for a similar building at this 
location. The building now proposed, after negotiation with the Planning 
Department, has been redesigned to provide some additional open space and 
setbacks . 

RECOMMENDATION 

The Director of Planning recommends that Development Permit Application 
#69718 be approved, thereby permitting the construction of a building 
on this site to contain offices on the main floor with 9 dwelling units 
above, subject to the following conditions: 

1. Prior to the issuance of the development permit: 

(a) arrangements are to be first made to the satisfaction of 
the City Engineer regarding all non-standard surfacing 
and treatment of City sidewalks and/or streets; 

(b) provision and location of garbage storage and pick-up area 
to be first approved by the Director of Planning after 
consultation with the City Engineer and Medical Health 
Officer; 

(c) an undertaking is to be first submitted in writing to the 
satisfaction of the Director of Planning indicating that 
all services including telephone, television cable, 
electricity etc. will be completely underground; 

(d) revised drawings are to be first submitted clearly indicating 
to the satisfaction of the Director of Planning: 

(i) the conmercial area clearly indicated as office 
space only; 

(ii) the deletion of the proposed loading bay on the 
easterly boundary of the site and the lowering 
of that portion of the plaza level to the satis- 
faction of the Director of Planning; 

(iii) details of screening and landscaping to the 
easterly property line; 
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(iv) one of the 23 proposed off-street parking spaces 
clearly designated for the use of small vehicles 
loading and unloading office supplies. 


2. All off-street parking and loading facilities are to be provided 
including surfacing and screening, in accordance with the approved 
drawings and the relevant requirements of Sections 12 and 13 of 
the Zoning and Development By-law, within sixty (60) days of the 
date of any use or occupancy of the proposed development and 
thereafter to be permanently maintained. 


3. All utilities, including telephone, television cable and electricity 
shall be completely underground. 


4. The main floor to be used and occupied as office space only. " 


The City Manager RECOMMENDS that the report of the Director of PI arming be 
approved. 


CONSIDERATION 


B. Imperial Gas Station at 12th and Gamble 
The Director of Planning reports as follows: 


"The City Clerk has received a letter from Imperial Oil Limited (Appendix I) 
requesting that their gas station at 12th and Cambie be permitted to convert 
to self-serve operation. 

The conversion of this station to self-serve was refused by City Council on 
July 22, 1975. The reasons stated by Imperial Oil for a reconsideration of 
this decision are: 

(1) They now propose to retain the service bays. 

(2) A building permit was issued 1n April 1975. 

Imperial Oil currently have ten stations on Schedule 'B' of the Licence By-law 

controlling self-serve stations. This represents 25 percent of their total 

stations (40) as of April 1, 1975. Comparisons with other companies are 
shown for information of Council in Appendix II." 


The City Manager submits the foregoing report of the Director of Planning 
for Council's CONSIDERATION. 


PLEASE NOTE: Delegation Request on this matter. (See Appendix I) 
RECOMENDATION 


9, Encroachment - N/E Corner of Slocan & Dundas 

The Director of Legal Bervices submits the following report: 

"At the last meeting of Council Alderinaii~Rankin raised "^" 
the problem faced by the owner of the above land in 
attempting to obtain a V.L.A. mortgage. 


38^ 


PROPERTY MATTERS 
JULY 31, 1970 


The Board considered matters pertaining to Properties and submits the 
following report. 

PART I 
SUNDRIES 

RECOMMENDATIONS 

1. Pier Footing for an Exit Section of 

G-ranville Bridge on C.P.R. Right-of-Way 

The Corporation Counsel reports as follows: 

"The City leases from the Canadian Pacific Railway a small 
parcel of property situate on District Lot 526 for the 
purpose of maintaining a pier footing for one of the exits 
of the Granville Bridge. The rental reserved in the 
lease which is on a year-to-year basis was $5.00 per annum. 
The company has now stated that it is obliged to increase 
this rent to $20.00 per annum to reflect current land 
values in this general area. This matter has been 
discussed with the City Engineer and the Supervisor of 
Property and Insura,nce and they agree that the increased 
rental is reasonable. 

An amending agreement which provides for the aforementioned 
increase in rental has been prepared and this agreement 
is satisfactory." 

Your Board 

RECOMMENDS that this agreement be approved and the Mayor and City Clerk 
be authorized to affix the seal of the City. 


2. Urban Renewal Scheme 6 - 

Second Narrows Bridge Area 

The Supervisor of Property and Insurance reports as follows: 

"As part of the City's Urban Renewal Programme, the City 
of Vancouver has purchased from the Province of British 
Columbia, the triangular-shaped Lot 16, Block L, Town of 
Hastings, Plan 5i|6l, between Bridgeway and Cassiar and 
Trinity Streets. 

In accordance with the overall plan of Urban Renewal 
Scheme 6, a portion of Lot 16 is to be sold to the Urban 
Renewal Partnership for realignment of Bridgeway Street 
and the balance of the lot consolidated with abutting 
undeveloped portions of Cassiar and Trinity Streets for 
resale at a later date. 

The City Engineer has prepared subdivision plan marginally 
numbered LE 35l8 depicting Lot 16, and the portion of it 
which is to be sold to the Urban Renewal Partnership for 
the realignment of Bridgeway Street. 

RECOMMENDED that the plan of subdivision marginally 
numbered LE 35l8, which is circulated, be approved and 
that the Supervisor of Property and Insurance be authorized 
to effect registration of same." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 


AUG 4 1970 

BOARD OP ADMINISTRATION 
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The problem is that the building encroaches slightly on v ^' 
the street allowance, and our normal encroachment agns*!*-'' 
ment, being revocable at any time, is unacceptable to the 
V.L.A. 

I have discussed this matter briefly with the City 
Engineer and an official of the V.L.A. , and it appears 
that the solution to this problem is to draft an encroach- 
ment agreement which is irrevocable for the life of the 
building, and if so instructed I will arrange to have fuch 
an agreement prepared. I recommend that I be so instructed." 

The City Manager RECOMMENDS that the foregoing report of the 
Director of Legal Services be approved. 


FOR COUNCIL ACTION SEE PAGE(S) ..2k 
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LICENSES AND CLAIMS MATTERS 


REC0MI4ENDATI0NS ; 

1. Judgment Against Constables VJeatherhead , McLean and 
Carpenter in Civic Action 

The Director of Legal Services reports as follows: 

"On May 30, 1975 His Honour Mr. Justice Hinkson awarded 
to Valmond E. Romilly general damages in the amount of 
$300 and costs of $795.22, against Constables Weatherhead, 
Carpenter and McLean, for false imprisonment, which occurred 
October 12, 1974. 

Mr. Romilly was falsely imprisoned at the Public Safety 
Building for a brief period of time. Mr. Justice Hinkson' s 
Judgment clearly indicates damages awarded were nominal and 
little blame was placed on the Officers, although there was 
a technical false imprisonment. An appeal of this Judgment 
is not recommended for any of the Defendants. 

Payment of the Judgment and taxed costs in the amount of 
$1,095.22 is recommended. " 


The City Manager RECOMMENDS the foregoing recommendation of 
the Director of Legal Services be approved. 


2. Claim Number 15931 - Frank Stanzl Construction Ltd. 


The Director of Legal Services reports as follows: 

"This claim arises from the breaking of a water main 
opposite 4833 Belmont Street on March 10th, 197 5 and 
subsequent flooding of the adjacent property. 

The residence building on this property had been under 
construction for some time and was due to be completed 
and turned over to the occupants about the time of this 
occurrence . 

On April 30th, 1974 City work crews excavated and installed 
a sewer lead into this property. In doing so they excavated 
below and at right angles to the water main on Belmont Street. 

Engineering investigation confirmed that subsequent 
settlement in the sewer lead excavation backfill caused 
loss of support for the water main. Settlement of the 
water main caused it to fracture on March 10th, 1975. 

Although our Waterworks crew attended promptly the heavy 

flow of water from the broken main running down grade 

into the property destroyed a newly compacted gravel base 

for pavement and driveways around the building. It also 

damaged the perimeter drainage system and the area 

around a swimming pool at the rear of the property. The 

value of the home on this property is in excess of $500,000.00. 

Repairs and materials were supplied by the contractor 
constructing the building. These have been checked for 
cost and found to be reasonable and in order. The total 
amount involved for material and labour is $2,636.38. 
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In the circumstances I believe the City is liable to the 
contractor constructing the building and to the property- 
owner. I recommend payment in the amount of $2,636.38 
to Frank Stanzl Construction Ltd. to finalize this claim. 


The City Manager RECOMMENDS that the foregoing recommandation be 
approved . 


3 . Supreme Court Action by the Crown in Right of the 
Province of British Columbia (Public Works Dept.) 
- re Preventing Access to Crown Property 

The Director of Legal Services reports as follows : 

"This claim arises from the closure of the lanes east 
of Hudson Street, south of 73rd Avenue, and the sale 
of certain lands, including the area formerly occupied 
by the stopped-up lanes, to certain property developers. 


The effect of the sale of this land to the developers 
was to deny access to the Department of Public Works 
for certain parking stalls on their property. Accord- 
ingly, the Provincial Government initiated a Supreme 
Court Action against the City, Hudson Marine Holdings 
Ltd. , Granville Terminals Ltd. , Big Spring Properties 
Ltd. and Bordignon Masonry Ltd. As against the City, 
the Provincial Government asked damages or compensation 
for the stopping up of the access lanes which deprived 
them of access to their lands, and damages for reduction 
in the market value of their land. They also sought a 
declaration that the Resolution passed by the City on the 
22nd day of January, 1974, stopping up the lanes, was void 
in that the City failed to offer them (an abutting owner) 
the opportunity to purchase the lane lands. 


We are satisfied that the Provincial Government is 
correct in its allegation that no opportunity was 
afforded them to offer to purchase the lane land. Sub- 
sequently discussions took place between representatives 
of all parties to the dispute, with the object, firstly, 
of providing some solution for the Plaintiff's problem, 
and also to have the action withdrawn and settled. 


One suggestion was that the City should buy back sufficient 
land to provide access. This would have cost an estimated 
$4,000, and was eventually discarded in favour of an agree- 
ment between the developers and the Provincial Government, 
whereby the Provincial Government is to be granted an 
easement over the developers property so as to allow access 
to the parking area. However, due to changes in ground 
level arising out of the new construction, it will be 
necessary to construct a small ramp from the developers' 
property to the Crown property. The City Engineer advises 
that the cost of this reinstatement will be approximately 
$8,300. However, this department has agreed with the 
solicitor for the developers that the City would be pre- 
pared to consider paying the lesser of (a) the cost of 
reinstatement, or (b) $3,000. No costs of legal action 
to be taxed against the City and the legal costs of the 
easement agreement to be settled between the developers 
and the Provincial Government, (i .e . not to involve the 
City) . 
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In the circumstances I believe that the Provincial 
Government has a valid claim against the City, which 
might well not be confined to the cost of reinstate- 
ment, but perhaps also involve general damages. 
I therefore recommend payment in the amount of 
$3,000 to Messrs. Norton, Stewart, Norton, Johns & 
Cave, solicitors for the developers, who will be 
responsible for the work of reinstatement, in order 
to finalize this claim." 


The City Manager RECOMMENDS the foregoing recommendation of 
the Director of Legal Services be approved. 


FOR COUNCIL ACTION SEE ^I^^J^VLC^-- 
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FIRE AND TRAFFIC MATTERS 

RECOMMENDATION : 

1 . Speed Deterrent Bumps - Higher Zoned Lanes 


The City Manager submits the following report of the City Engineer: 

"Council on 2 May 1974, dealing with a request for Speed Deterrent 
Bumps in a residential lane, established the cost-sharing as: 

2/3 City - 1/3 Property Owners 

This cost-sharing was subsequently incorporated in the By-laWo 

We now have requests for Speed Deterrent Bumps in lanes in Multiple 
Dwelling and Commercial Zones. Before we can deal with these the cost- 
sharinig must be established. It would be in keeping with other local 
improvements for the property Owners in the higher zones to pay a larger 
share of the cost and it is suggested that the above formula be reversed to: 

1/3 City - 2/3 Property Owners 

for the higher zones. 

I RECOMMEND that the costs of Speed Deterrent Bumps in lanes in 
Multiple Dwelling, Commercial and Industrial Districts be borne 1/3 by 
the City and 2/3 by the Property Owners. (The necessary By-law to amend 
the Local Improvement Procedure By-law has been prepared and can be dealt 
with later this day.)" 

The City Manager RECOMMENDS that the above report of the City Engineer 
be approved. 


2 . Request for Street Closure - 900 Bidvell Street 

City Manager submits the following report of the City Engineer: 

"In correspondence dated July 22, 1975, (see attached) the Neighbourhood 
Services Association of Greater Vancouver advised that their Gordon House 
Services Association is sponsoring a mini folk festival on Saturday August 
23, 1975. 

The festival will take place in the applicant's building and surrounding 
grounds at 1705 Nelson Street, however they do request the closure of Bidwell 
Street from Nelson Street to the lane north of Nelson Street from 4 p.m. to 
10 p.m. on Saturday August 23rd, 1975. This portion of ' the street is primarily 
to provide an area for people to participate and observe the ethnic dances 
involved in the festival. 

There are no objections from a traffic engineering standpoint and B.C. 
Hydro is not affected by the closure. 

Accordingly, it is RECOMMENDED that the Gordon House Neighbourhood 
Association be permitted to close to vehicular traffic, Bidwell Street from 
Nelson Street to the lane north of Nelson Street on Saturday, August 23, 1975, 
from 4 p.m. to 10 p.m. subject to the following conditions: 

a. The applicant enter into a satisfactory agreement with the 
Director of Legal Services indemnifying the City against any 
claims arising from this event. 

b. The cost of temporary traffic controls to be borne by the applicant. 

C. The cost of any street cleaning required over and above normal 
street cleaning be borne by the applicant. 

d. Unrestricted access to be provided for emergency vehicles." 

The City Manager RECOMMENDS that the above report of the City Engineer 
be approved. 
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3. Request for Additional Bus Stops, 
Cassiar Street at Triumph Street 

The City Manager submits the following report of the City Engineer: 

"The #89 Queens bus provides a half-hourly service from North Vancouver 
to and from the Kootenay Bus Loop. The service enters Vancouver over the 
2nd Narrows Bridge and travels on Cassiar and Hastings Street to the Bus Loop. 

At present, north and southbound stops exist on Cassiar at Oxford Street, 

immediately south of the Bridge approaches. Patronage is light, and it has 

not been necessary to date, to establish an additional stop in the five blocks 
between Oxford and Hastings Street. 

A request has now been received from a patron of the Exhibition Park 
facilities for bus stops at Triumph Street. Triumph Street connects directly 
with the entrance to the Empire Stadium Parking Lot and Exhibition Park. The 
existing bus stop arrangement does not conform to the Selective Stop Policy, 
and since the additional stop will be used almost exclusively in connection 
with functions at the Empire Stadium or Exhibition Park, at? a time when usage 
is expected to be heavy, it would be appropriate to establish north and south 
bound stops at this intersection. The B.C. Hydro and Power Authority has 
examined the proposal and is prepared to service the stops upon receipt of 
City approval. 

Accordingly it is RECOMMENDED: 

A. That a bus stop be established on the east side of Cassiar Street 
at Triumph Street. 

B. That a bus stop be established on the west side of Cassiar Street 
at Triiimph Street ". 

The City Manager RECOMMENDS that the above report of the City Engineer 
be approved. 


FOR COUNCIL ACTION SEE PAGE(S) ..222. 
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RECOMMENDATION 


FINANCE MATTERS 



1- Oxygen Detection Meters . 

The City Manager submits the following report of the City Engineer: 

"Section 12.04 of the Worker's Compensation Board regulations require workmen, 
entering manholes or xmdergroxmd vaults, to have equipment to test for oxygen 
deficiency and flammable gases. The Worker's Compensation Board has recently 
commenced the strict enforcement of this regulation. 

Essential work by the Electrical Operations Branch of installing and splicing 
cables in B. C. Telephone Co. manholes was stopped due to the lack of proper ventil- 
lating and oxygen detection equipment. To expedite the return to essential work, 
funds for the required equipment costing $2,250.00 were used from Account 8063/4631 
'General Construction Supplies'. However, neither this account nor, any other 
Electrical Operations Branch Revenue Account has sufficient surplus funds to cover 
this cost. 

Similarly, for the Water Works Operations Branch to be able to comply with the 
Worker's Compensation Board regulations it is necessary to purchase three combined 
combustible gas and oxygen detection meters. The level of regular maintenance does 
not permit the sharing of equipment between Operation Branches. Funds were not 
appropriated in the 1975 Water Works Revenue Budget for this equipment. It is not 
feasible to obtain funds from this years Water Works Revenue Accounts without a 
reduction in the level of service. The cost for this equipment is estimated to be 
$2,500.00. 

The Comptroller of Budgets advises that should Council wish to authorize the 
transfer of $4,750.00 for the purchase of this equipment, the funds can be allocated 
from Contingency Reserve. 

The City Engineer RECOMMENDS that $2,250.00 be transferred from Contingency 
Reserve to Electrical Operations Branch Account 8063/4631 and an additional $2,500.00 
be allocated from the Contingency Reserve for the purchase of three additional 
combined combustible gas and oxygen detection meters for the Water Works Operations 
Branch." 

The City Manager RECOMMENDS that the above report of the City Engineer be 
approved. 

2. Britannia Community Services Centre . 


The Director of Legal Services reports as follows :- 

"On 29 May, 1973, Council adopted the recommendations 
of the Standing Committee on Commionity Development of 
17 May, 1973, namely:- the approval of the plans for the 
Britannia Community Services Centre (the "Centre") and 
the proposed organization and administration of the Board 
of Management for the Centre. The. Britannia Community 
Services Centre Society (the "Society") was sxabsequently 
incorporated with the object of operating the Centre, 
the operations of the Society to be chiefly carried on 
in the Grandview-Woodlands and Strathcona areas. The 
lands upon which the Centre is being constructed are 
owned by the City and the Board of School Trustees of 
School District No. 39 (Vancouver) (the "School Board"). 
The cost of constructing the Centre is being borne by the 
City and the School Board. 
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In order to implement the said recommendations of the 
Standing Committee, it was necessary to determine the 
terms and conditions upon which the Society would manage 
the Centre on behalf of the City and the School Board. 
After considerable discussion among representatives of 
the City, School Board, Park Board, Library Board and 
the Society, a proposed management agreement has been 
reached between the City, School Board and the Society, 
a copy of which agreement is filed with the City Clerk 
for information. The proposed agreement is dated as of 
1 April, 1975, and contains the following principal terms :- 

1. The term is three years which may be terminated by 
either party on ninety days' notice, 

2. The Society is required, inter alia, to develop and 
provide community services and programmes to meet 
the needs of the public in the neighbourhood in 
which the Centre is situated and encourage the use 
of such services and programmes. 

3. The community services and programmes in the Centre 
and the schedules therefor are to be established 
and provided by the Society in consultation with 
the School Board, Park Board and Library Board. 

4. The rate policy to be used by the Society in 
respect to the fees for the use of the facilities 
in the Centre shall be siibject to the approval of 
the City Council. 

5. The Society is required to keep proper accovint of its 
income and expenditures and provide the Director of 
Finance with an annual audited statement of such 
income and expenditures. 


6. The Society to submit annually to the City Council 
for approval the proposed operating, maintenance and 
capital budget of the Society with respect to the 
Centre. The monies in the budget as approved shall 
be paid to the Society monthly in amotmts as the 
Director of Finance and the Society agree are 
necessary for the operation of the Centre. 

7. The School Board will repair and maintain the build- 
ings of which the Centre is composed, maintain the 
grounds and employ security guards and custodial 
staff, the cost thereof to be borne by the City and 
the School Board. 

8. The Society may enter into operating agreements with 
the City, School Board, Park Board and Library Board 
as it may deem advisable for the implementation of 
this agreement. No such agreement shall be entered 
into with the Park Board or the Library Board without 
the approval of the City, 

The tems of the operating agreements have been settled by 
the parties and the following agreements require the 
approval of Coioncil:- 

1. Agreement between the Society, Library Board and 

School Board in respect to an integrated programme 
and administrative structure for the library facility. 
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2, Agreement between the Society and the Park Board in 

respect to the provision of programme and administra- 
tive support staff and funding for recreation services 
to meet the interests and priorities of the residents 
of the Grandview-Woodlands and Strathconaareas. 


Copies of these agreements filed with the City Clerk for 
in formation. 

It is RECOMMENDED that 


A. the said agreement dated as of 1 April, 1975, and 
made between the City, the School Board and the Society 
respecting the management of the Centre be approved and the 
same executed on behalf of the City; 

B. the said agreement between the Society, the Library 
Board and the School Board in respect to the library 
facility in the Centre be approved; 

C. the said agreement between the Society and the Park 
Board respecting the provision of programime and administrative 
support staff and funding for recreation services be approved," 


The City Manager RECOMMENDS that the Director of Legal 
Services ' recommandations Jos ^^^r-av»ri . 

3 . Investment Matters (Various Funds) June 1975. 


The Director fb Finance r^»rts as follow*: 

" (a) Security Transactions during the month of June 1975. 
(b) Summary of Securities held by the General and Coital Accounts. 

GENERAL AND CAPITAL ACCOUNT TRANSACTIONS (PURCHASES) 


Type of Security 


Maturity 
Date 


Maturity 
Value 


Chartered Bank Deposit Receipts and Government Notes 


Cost 


Term 
Days 


Amual 
Yield % 


4 ffercantile Bank of Can. July 15/75 $ 997,085. 

5 l^rcahtile Bank of Can. July 15/75 997,560. 

12 Bank of Nova Sootia Sept 16/75 1,528,800. 

13 Bank of Montreal Aug 1/75 2,019,277. 
Bank of Montreal Aug 5/75 1,010,440. 

17 Greater Vane. Water Dist. June 20/75 993,849. 

19 Bank of Nova Scotia Nov 14/75 1,030,208. 
Toronto Dominion Bank Sept 15/75 1,017,358. 

20 Bank of British Colunbia Sept 19/75 508,888. 
Bank of Montreal June 23/75 1,000,226. 

23 Provincial Bank of Canada Sept 17/75 1,000,000. 

24 Greater Vane. Water Dist. July 17/75 700,000. 
B.C. Hydro & Power Auth. July 17/75 50,222. 

25 Bank of Canada June 26/75 1,500,302. 

26 Provincial Bank of Canada Oct 15/75 1,533,528. 
Bank of British Coluirbia Oct 15/75 2,044,278. 

27 Bank of British Colunbia Nov 14/75 2,056,843. 
Toronto Dominion Bank Jiane 30/75 1,000,493. 

30 Bank of British Colunbia Nov 17/75 2,056,920. 

Toronto Daninion Bank July 2/75 2,000,547. 

$25,046,831. 


,94 $ 988,954.30 41 

,42 989,611.00 40 

00 1,500,000.00 96 

81 2,000,000.00 49 

27 1,000,000.00 53 

43 993,256.74 3 

22 1,000,000.00 148 

90 1,000,000.00 88 

08 500,000.00 91 

03 1,000,000.00 3 

00 983,090.84 86 

00 696,904.03 23 

12 50,000.00 23 

05 1,500,000.00 1 

08 1,500,000.00 111 

36 2,000,000.00 111 

84 2,000,000.00 140 

15 1,000,000.00 3 

55 2,000,000.00 140 

95 2,000,000.00 2 

20 $24,701,8101 


7.32 
7.33 

30 
18 
19 
26 


7.45 
7.20 
7.13 
2.75 
7.30 
7.05 
7.05 
7.35 
7.35 
7.28 
7.41 
6.00 
7.42 
5.00 
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SINKING FUND TRANSACTICNS (PURCHASES) 


Type of Security 
Ddaentures 


Maturity 
Date 


Maturity 
Value 


Price 


Cost 


Term 
Yrs/^fos 


Chartered Bank Deposit Receipts 
and Govemment Notes 


Annual 
Yield % 


2 

City of Van. 

8.5% 

June 2/85 

$120,723.12 $100.00 

$120,723.12 

10/0 

8.5 

6 

City of Van. 

5.0% 

May 1/78 

1,000.00 

91.125 

911.25 

2/11 

8.5 

10 

City of Van. 

5.75% 

Oct 15/77 

3,000.00 

93.75 

2,812.50 

2/4 

8.75 

12 

City of Van. 

9.25% 

Sept 1/90 

100,000.00 

93.43 

93,430.00 

15/3 

10.10 

19 

City of Van. 

6.0% 

Jun 15/80 

2,000.00 

85.96 

1,719.20 

5/0 

9.60 

20 

City of Van. 

5.0% 

May 1/78 

2,000.00 

90.75 

1,815.00 

2/10 

8.75 

23 

City of Van. 

8.5% 

Dec 3/93 

50,000.00 

87.10 

43,550.00 

18/5 

10.05 

24 

City of Van. 

8.0% 

Apr 1/91 

214,000.00 

86.02 

184,082.80 

15/9 

9.75 

30 

City of Van. 

8.0% 

Apr 2/93 

1,000.00 

83.00 

830.00 

17/9 

10.05 





$493,723.12 


$449,873.87 




Bank of British 
Colunbia 


Oct 1/75 2,549,726.03 
3,043,449.15 


2,500,000.00 
2,949,873.87 


100 days 7.26 


(b) 


SUMMARY OF SECURITIES HELD IN GENERAL & CAPITAL ACCCUNIS ONLY 


Type of Security 
ott Term 


AS AT JUNE 30, 1975 . 

Par or Maturity Value 


Cash or Book Value 


Chartered Bank Deposit Receipts 
and Govemment Notes 


$40,635,357.14 


$39,634,885.50 " 


The City Manager REOO^MENDS that the report of the Director of Finance on 
Investment Matters (Various Funds) for June be approved. 


INFORMATION 

4 . Sewerage Facilities Assistance Act. 


The following report has been received from the Director of Finance: 

"City Council at its meeting on April 22, 1975, approved the recom- 
mendation of the Standing Committee of Council on Finance and Administration, 
dated April 10, 1975, that representations be made to the Provincial Govern- 
ment to include sewer and pollution control debt charges for debt other 
than 20 years in the calculation for assistance under the Sewerage Facilities 
Assistance Act. 

The reason for the request was that the City had issued in past years 
fifteen year sewer debt and had also paid for sewer work from the Supplementary 
Capital Budget. Neither of these could be taken into consideration in deter- 
mining the grant under the Sewerage Facilities Act. 


AUG 4 1970 
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38J 

. . 2 


CONSIDERATION 

3. Sale of Church Sites - Area 'C 
S.E. Sector 


The Supervisor of Property and Insurance reports as follows: 

"The plan of development of the S.E. Sector approved by 
Council on May 31> 1968, specifies a 1.6 acre site in 
Area 'C situated at Ij.8th and Tyne for development as 
a church site. The site is zoned RS-1, one-family, resi- 
dential. City Council by Resolution of February 17, 
1970, authorized the sale of RS-1 lots in Area 'C of 
the S.E. Sector to individuals at a fixed price. Prior 
to marketing this church site, the Supervisor of Property 
and Insurance requests clarification from Council as to 
whether it is the intention to offer the church site 
for sale on the basis of fixed price or on a competitive 
bid basis. 

A) If the site is offered for sale on the basis of 
fixed price a valuation based on RS-1, single family, 
market value can be determined and the property 
advertised for sale. In the event that more than 

one offer to purchase is received it will be necessary 
to select a purchaser. 

B) Alternately, Council may wish to sell the site on 
the basis of a competitive bid procedure with the 
highest offer received above the upset price being 
selected as the successful purchaser. 

In either method of sale if there are expressions of 
interest from several churches. Council may wish to have 
the Director of Planning initiate informally a Church 
Planning Committee to determine church needs for sites 
and locations in the S.E. Sector. 

The method of sale of the 1.6 acre church site situated 
at the corner of I|.8th Avenue and Tyne Street in Area 'C 
of the S.E. Sector and the desirability of initiating 
a Church Planning Committee for the purpose of assisting 
the Director of Planning in determining church site 
requirements in the S.E. Sector is forwarded to City 
Council for consideration." 

Your Board 

Submits the above report to Council for CONSIDERATION. 


(A plan of the area is circulated for Council information) 
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The following letter has been received from Mr. R.W. Prittie, the Deputy 
Minister of Municipal Affairs and Inspector of Municipalities: 


'The recommendations have been reviewed by the staff 
and although we do not disagree with the merit of such changes 
it must be recognized that the Sewerage Facilities Assistance 
Act is one of "Economics". As there are only limited funds 
available for any particular programme the 20 year limit is 
considered a reasonable approach. Those municipalities which 
are able to absorb additional debt charges and capital con- 
tributions from current revenue, without undue difficulty, 
should be encouraged to do so. In addition, those municipal- 
ities which have had such a policy in the past and hopefully 
will retain in the future, should be commended. 

The proposed changes in assessments to 100% of market 
will of course require the necessary amendments to the Sewerage 
Facilities Assistance Act in order to retain the relative 
balance in the amount of the grant.' 


In view of the foregoing, the City will of course have to make sure that all 
its sewer debt is done under straight twenty year financing so that it may 
qualify for inclusion in the grant calculation." 

The City Manager submits the foregoing report of the Director 
of Finance for Council's INFORMATION. 


5 . 'Poser' and 'Reser' Expenditures . 


"The Director of Social Planning submits information reports 
twice yearly to City Council on Departmental expenditures made 
from the Purchase of Outside Services (POSER) and his Research 
(RESER) accounts. 

Single expenditures of $5,000 and over require prior Council 
approval . 

STATUS OF ACCOUNTS - JANUARY 1 TO JUNE 30. 1975 
POSER - $40.500 


Committed 


Paid 


Honorarium to Citizens' Committee 
(Antoinette Lodge) 
Consultant - Recreation Study 
Consultant - Integrated Information 


$45 .21 
3,300.00 


$45.21 
3,3&0.00 


Systems 


3,020.00 
16 . 00 
5,000.00 
753.50 


3,020.00 
16.00 
4,700.00 
753.50 


Transportation - Elderly Citizen 

The Vancouver Book 

Relocation - East Hotel 

Housing Registry/Relocation Service 

Britannia Community Services Centre 

Prints, materials - ASPO Conference 

Public Opinion Survey-Recreation Study 


1 ,200. 00 
1,500.00 


595.89 
.650.00 


1,200.00 
1,500.00 


595.89 
650.00 


$16 ,080.60 


$15,780.60 
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RESER - $32.000 


Demographic Analysis 
Phase II Amenities-Granville Mall 
Consultant-community data programming, 

social research 
Kitsilano Population Survey 


$1,285.00 
1 , 000 .00 

4,832. 00 
7 .000.00 

$14,117 .00 


$1,285.00 
1 , 000. 00 

3,020.00 
3 . 200. 00 

$8,505.00 


* Previously approved by Council 

NB Details of expenditures are available in the Social Planning 
Department . " 


The City Manager submits the above report of the Director 
of Social Planning for Council's INFORMATION. 


CONSIDERATION 

6. Local Initiatives Program 1975 - 1976 . 

The City Manager submits the following report of the City Engineer: 

"On July 18, 1975, as was the practice in preceding years, application 
forms and guidelines were circulated by Engineering to City Departments 
requesting submissions for Local Initiatives Program (L.I. P.) projects. 

Submissions to the local Job Creation Branch of Manpower and Immigration 
must be post-marked no later than midnight, September 12, 1975; we have 
requested that completed applications be returned to us by August 19, 1975 
so that projects may be analyzed, tabulated and summarized for report. 

In 1974, approximately 38 projects were reviewed; it is expected that 
a similar niomber will be submitted in 1975. 

A detailed review of all projects may be more than Council would wish 
to tindertake at a regular meeting; we would suggest, that as in prior years, 
the proposals be submitted to the Standing Committee on Finance and Adminis- 
tration with authority, to make application for projects on the City's 
behalf. Applications approved by the Standing Committee would be subject 
to formal confirmation by Council, The Director of Finance suggests that 
Council may also wish to limit the City's share of Revenue Budget funds 
to a maximxim of $100,000,00, 

The City Manager submits the above matter to Council for CONSIDERATION, 
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RECOMMENDATION 

7. Tenders, Installation of Sewage System, Heather St. Marina . 

The City Manager submits the following report of the False 
Creek Development Consultant: 

In accordance with the recommendations of the Development 
Consultant, approved by Council on July 8, 1975, competitive tenders 
have been invited for the installation of a patent Vacusan Sewage 
System, to be purchased by the City. 

Tenders for Installation of Sewage System for the Heather Street 
Marina, were opened on July 28th, 1975 and referred to the False 
Creek Development Consultant for tabulation and report to the 
City Manager. 

One tender only was received, from Commonwealth Construction 
Co. Ltd. in the sum of $12,820.00. To this figure must be added the 
$14,800.00 for the purchase of a patent Vacusan Sewage System, giving 
a total of $27,710.00. This is $1,810. or 7% above the budget 
figure. 

RECOMMENDATIONS : 

A) It is recommended that the contract for the installation 
of a sewage system be awarded to: 

Commonwealth Construction Ltd., 700 Taylor Street, 
Vancouver, B.C. 

B) That a net total of $1,810. be transferred from the 
remaining Marina Contingency Account of $46,04 8. which, 
along with the approved budget for the sewage system service, 
will cover the recommended contract figure. 

The City Manager RECOMMENDS that the recommendations of the 
Development Consultant be approved. 


FOR COUNCIL ACTION SEE PAGE(S) ...Z/^ 
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RECOMMENDATION 

1 . Assignment of Waterlot Lease #692i| 
Carrington Street Wharf 

The Acting Supervisor of Property & Insurance reports as follows: 

"On February 11th, 1975 City Council approved purchase of Lot B, Block Ikt 
D.L. 196 & 306, located at the foot of Carrington Street, from the Greater 
Vancouver Sewerage & Drainage District. The lot measures approximately 
288' X 150 ' , and is zoned RS-1, has approximately 288 feet of frontage 
on the Eraser River and is improved with a commercial dock. The commer- 
cial dock occupies a portion of waterlot 692I4. which is leased from The 
North Eraser Harbour Commissioners to the Greater Vancouver Sewerage & 
Drainage District for a term expiring December 21st, 1975» 

The City of Vancouver as the upland owner is now required to obtain a 
lease of the waterlot and The North Praser Harbour Commissioners are 
agreeable to an assignment of the current lease in the interim, also a 
renewal in the future. 

RECOMMENDED that the City of Vancouver apply to the North Praser Harbour 
Commissioners for an assignment of waterlot lease 692I; from the Greater 
Vancouver Sewerage & Drainage District to the City of Vancouver also a 
new lease of the waterlot upon expixy on December 21st, 1975* 

The City Manager RECOMMENDS that the foregoing recommendation of the Aoting 
Supervisor of Property & Insrirance be approved. 


2. RENTAL REVIEW - Lease of the North 7' and 
the South 10' of Lot 7, Block 299, D.L. 526 
Sit: S/S 6th Avenue West of Ash Street 
Known as 636 West 6th Avenue 

The Acting Supervisor of Property & Insurance reports as follows: 

"The North 7' and the South 10' of Lot 7, Block 299, D.L. 526, sitixated 
on the South side of 6th Avenue, Vest of Ash Street, are presently leased 
to H. C. Kennedy Investments Ltd. for a 10 year period commencing Octo- 
ber 1st, 1970 subject to a six month's cancellation clause and a 5 year 
rental review. The front portion is utilized as a landscaped area and 
the rear portion for warehousing. 

The current lease is subject to a rental review on October 1st, 1975 
and the lessee, H. C. Kennedy Investments Ltd. has agreed to a rental 
increase from $3l|.0.00 per annum to $573*00 P^r annum effective October 
1st, 1975« This rental is considered to be fair and reasonable. 

RECOMMENDED that the foregoing rental increase be appiraved effective 
October 1st, 1975 for the remaining term of the lease. 

The City Manager RECOMiVENDS that the foregoing recommendation of the Acting 
Supervisor of Property & Insurance be approved. 

3. Sale of Properties-W/S Hoy St. 

between 29th Avenue and Moscrop Street 

The Acting Supervisor of Property & Insurance reports as follows: 

"Offers to purchase were received by the City Clerk as a result of the 
City's call for tenders, and were opened in public on July 28, 1975. 

RECOMMENDED That the following offers to purchase be accepted and 
approved under the terms and conditions set down by Council, being 
in each case the highest offer received. 
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Blocks 89 & 102, District Lot 36, f>lan No. 14949 

West side Hoy Street between 29th Avenue and Moacrop Street 


Neune 


Approx. 
Size 


Purchase 
Price 


Terms 


Conditions 


Lots "F" and "J" 


Bavm Const. ^ (F) 41' X 113' $33,376.00 
(J) Irreg $33,376.00 
5,375 sq. ft. 


City Terms Easement 
City Terms 


Lot "G" 

Berislav 
B. Brunac 


Lot "H" 


44' X 122' 


$37,111.00 


City Terms Easement 


Mr. Dennis 44' X 122' 
C.K. Cheung 


Lot -I' 


$37,661.00 


City Terms 


H.SP. Loewen 44' X 122' 

Cont.ractors 

Ltd,. 


$36,781.00 


City Terms 


Lot: "K" 

Fr.-ank 
Nicoletti 


Lot "L" 


Irreg. 

6,939 sq. ft. 


$36,110.00 


City Terms 


Wenzel Irreg. 
Enterprises 6,060 sq. ft. 
Ltd. 


$36,781.00 


City Terms 


Lot "M" 

Bing Kuen 
Chui 


Irreg. 
7,922 sq. 


$37,900.00 


City Terms 


Lots "N" and "O" 

Trans-Pacific (N) Irreg. $36,781.00 
Development 5,101 sq. ft. 

Corp. (O) Irreg. $36,781.00 

4,905 sq. ft. 


City Terms 
City Terms 


The City Manager RECOMMENDS that the foregoing recommendation 
)f' the Acting Supervisor of Property & Insurance be approved. 


IPORMATION 


Demolitions 


The Supervisor of Property 6 Insurance reports as follows :- 

"I have received and opened quotations from various contractors 
for demolition of the structures listed below and have awarded 
the contract to the low bidders as noted :- 


Property 


Project 


Successful 

Bidder 


City To 
Pay 


Code No. 


35 West 10th Avenue 
jsgally described as 
jOt 12, Block 3dO-A, 
D.L. 526 


Civic Purposes P. Blackall $1,100.00 3357/- 
(D<unaged by 
Fire) 

---This denolition Includes the Sheds. 

niis demolition was approved by Council on June 19, 1975 


Manager's Report, August 8, 1975 
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2) 


4805, 4885 & 4893 

Boiindary Road, 

(7 of A and 5 & 6 of 

B, Block 108, D.L. 

36 & 51) 


Fanily Housing G«orge Muys 
Piirposes 


$1,425.00 


4912-459 
4912-457 


4912-460 


— This demolition includes the foundations. 


3) 


2225 & 2236 E. 29th 
Avenue , 

Legally described as 
9 of 2 & 5 of 3, 


Brock Park 
Site 


Johnston & 
McKinnon 
Dmolitions 
Llalted 


$725.00 


4189/ 


Blocks B & 10, D.L. 
393 


The City Manager has confirmed the above contracts and submits 
bhe foregoing report of the Supervisor of Property & Insurance to 
Council for INFORMATION. 


FOR COUNCIL ACTION SEE PAGE(S):2^^ 



REPORT TO COUNCIL 


STANDING COtlMITTEE OF COUNCIL 
ON HOUSING & ENVIRONMENT 


July 24, 1975 


A meeting of the Standing Coininittee of Council on Housing 
and Environment was held on Thursday, July 24, 1975, at 1:30 p.m. 
in the No. 1 Committee Room, third floor. City Hall. 

PRESENT : Alderman Harcourt, Chairman 

Alderman Boyce 
Alderman Cowie 
Alderman Rankin 

ABSENT : Alderman Bird 

CLERK: Ron Demo f sky 


INFCRI'IATION & RECOMMENDATION 

1 . Housing Status Report 

The Committee considered the Housing Planner's status report 
on 'Government Assisted Housing in the City of Vancouver' dated 
July 18, 1975. 

During discussion of this report, which is on file in the 
City Clerk's Office, the Chairman expressed alarm that approxi- 
mately 1,050 units of family and senior citizen housing were being 
held up due to Provincial Government funding constraints. The 
Committee agreed that due to high land costs in the City of 
Vancouver, several housing projects did not fall within the 
financial guidelines established by senior governments. The 
City would therefore have to write down land costs to non-profit 
organizations . 

During further discussion of this report, the following 
points were noted: 

Semi in- Triumph-Pandora 

Mr. D. Vanin of the G.V.R.D. advised that G.V.R.D. applied for 
rezoning on April 1, 1975, and to date no public hearing date has 
been set. A similar situation existed with the site at 2500 
Grandview Highway and Penticton. 

The Chairman advised that Council on October 29, 1974, approved 
the Housing Committee recommendation: 

"THAT all departments involved with the development of social 
housing in the City of Vancouver (e.g. Permits and Licenses, 
Planning, Social Planning, Building and Engineering) be 
instructed to give any matters pertaining to such housing, 
immediate attention to thus facilitate development." 

The Housing Planner advised that she would check into these 
two matters in order to expedite them. 

2100 West 42nd Avenue 
Kerrisdale Legion 

RESOLVED 

THAT representatives of the Kerrisdale Legion and merchants 
in the area of 2100 West 42nd Avenue be invited to the next 
meeting of this Committee to discuss the proposed senior 
citizen housing project for this site. 


cont'd. . . . 
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Clause No. 1 continued 

Cheshire Homes Society 
Ash Street & Marine Drive 

Mr. T. DuMoulin of Cheshire Homes was present and submitted a 
brief advising that no funding commitment for this project would 
be forthcoming from the Provincial Government this year. However, 
the request would be resubmitted in the fall of this year in the 
hope that it would be given high priority for 1976 funding. 

The brief also advised that the completion date of July 8, 1975, 
for the purchase from the City of land at $210,000 has now expired. 
A letter seeking an extension for one year to July 8, 1976, was sent 
to the City's Property and Insurance Office on June 27, 1975. 

RESOLVED 

(a) THAT the above-noted brief submitted by Cheshire 
Homes Society of B.C. be received; 

(b) THAT this Housing Status Report dated July 18, 1975, be 
received; 

(c) THAT the Chairman be instructed to write to the Provincial 
Government informing them of the approximately 1,050 units 
of family and senior citizen housing being held up due to 
funding constraints of the Provincial Government; 

FURTHER THAT the Chairman request them to advise of the 
soonest possible date funding for these projects will 
be available. 

RECOMMENDED 

THAT a one year extension on the completion date for the 
purchase of the City-owned site at Ash Street and Marine 
Drive to the Cheshire Homes Society from September, 1975, 
to July 8, 1976, be granted. 

(Note from Clerk: Council on July 22, 19 75, when considering a 
Manager's Properties report dealing with this housing project, 
moved 'THAT the Cheshire Homes Society be granted an extension to 
the sale date for two months, and the Society be asked to present 
a detailed progress report to the Housing Committee on its position, 
including its request for an extension to July 8, 1976.') 

RECOWIENDATIONS 

2 . Rent Controls 

The Committee considered a letter from Mr. K.V. Shepherd dated 
June 18, 1975, requesting permission to enter into a tenancy agree- 
ment with the City for a teinn of three years plus one day under 
Section 20(1) (d) of the Landlord and Tenant Act, thus allowing him 
to increase rents higher than the maximum allowable increase in 
the Landlord and Tenant Act. 

Mr. Shepherd and representatives of the Rent Review Commission 
were present this day. 

The Chairman advised that the Rent Review Commission was 
presently reviewing some of its policies on rent control and 
requested the representatives of the Rent Review Commission to 
bring the Committee up to date on the present status of this matter. 

Representatives of the Rent Review Commission advised that they 
were presently looking at two options with regards to rent control. 
The present 10. b% allowatsle rent increase was made up of a 7.1% 

increase in operating expenses and a 3.5% increase in interest 
rates. Under the proposed policy, if operating expenses 
or interest rates were higher than those used in the maximum rent 
increases calculated, a larger rent increase could be allowed. 
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Clause No. 2 continued 

As the new rent control policy is near completion, public 
meetings will be held in order to get public input. They would 
also accept Council input before the final report is produced. 

The Committee agreed that allowing Mr. Shepherd to enter into 
a 3 year plus 1 day lease with the City would establish a precedent, 
and several other landlords would follow suit. 

REC0J1MENDED 

(a) THAT the Rent Review Commission meet with Council in 
August, 1975, to discuss their new rent control 
policies before they are finalized; 

(b) THAT the letter from Mr. K.V. Shepherd dated 
June 18, 1975, be received. 


3. Sale of Former Haro Park Site 


The Committee considered a Manager's report dated June 11, 
1975. During discussion of this report which outlines objectives 
and design, land acquisition and eligibility of project for 
capital contribution, the Committee noted that this land was 
transferred to the City for $350,000 for development of senior 
citizen housing. 


RECOMMENDED 


THAT Vancouver City Council rescind ItB resolution of March 13, 
1973, "THAT It (Lots 23 to 26, Block 32, District Lot 185) be 
offered for sale to the Provincial Government for the Y>urpose 
of the Government developing specified housing on the property 
and the Chairman and the Acting Director of Planning co-ordinate 
this proposal and subsequently report back on progress made." 

THAT Vancouver City Council authorize the sale of Lots 23 to 26, 
Block 32, District Lot 185, to the B'nal B'rlth Foundation, 
the principal sponsoring agency, for the purposes only of the 
project described In this report, on the following condltlons:- 

(i) Purchase price to be $350,000 plus carrying charges, 
or payable on City terms at the interest current at 
the date of sale. 

(ii) A development permit to be obtained by the B'nal B'rlth 

Foundation for the proposed Multl-Purpose Service Centre for 
Geriatric Care on the site described above; 

(iii) Adjustment for the then current year's taxes to be 
made from the date of sale. 

(iv) An option (or other documentation deemed preferable 
by the Director of Legal Services), In favour of the 
City to repurchase the site at the net sales price 
In the event construction does not commence to the 
point where the foundations have been poured within 
18 months from the date of sale, or Is not completed 
within 36 months from the date of sale; 

(v) The date of sale to be the date of the letter of 
acceptance from the purchaser; 

(vi) The purchaser to enter Into any easement agreements 
that may be required by the City; 

(vii) The offer of the City of Vancouver to sell this property 
on the foregoing terms to be open for acceptance by the 
B'nal B'rlth Foundation until February 29, 1976. 

fc) THAT the Director of Social Planning, In consultation with the 

Director of Planning, be responsible for monitoring the progress 
of the project and lending such assistance and support to the 
sponsors of the project as may from time to time be required. 


(a) 


(b) 
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4 . Housing Registry & Relocation Service 


Council on June 17, 1975, approved the Housing and Environment 
Committee's recommendation that City funds for support of several 
autonomous decentralized agencies for the fiscal year April 1, 1975, 
to March 21, 1976, not exceed $31,987 - these funds together with 
the 2/3 grant from the Provincial Government ($63,974) to be 
allocated to the various agencies following report back from Social 
Planning. 

Council also approved a further two month interim grant of 
$14,146 for the months of June and July for the Red Door and 
Y.W.C.A. 


The Committee considered a City Manager's report dated 
July 7, 1975, which is on file in the City Clerk's Office, stated 
in part: 

■On March 31st, 1975, funding for the fiscal year 1974 - 1975 ended 
for registry and relocation services In Vancouver, Funds avail- 
able for the fiscal year April 1st, 1975 - March 31st, 1976, are 
$95 ,962,^based on a 15c per capita grant from the Province matched 
by a 7 l/2c grant from the City. The City's share amounts to 
$31,987. Population calculations for grant purposes are based on 
a 1971 census figure of 426 530 persons. 

In April of this year. City Council advanced $12,216. of the avail- 
able 1975 - 1976 amount as a two month (April - June) Interim grant 
to the two agencies funded last year -- the YWCA and the Red Door. 
The Interim grant was coupled with Instructions for the Social 
Planning Department to meet with Interested agencies In the registry 
and relocation field and develop a central computerized concept for 
delivering the service. 

On May 22nd, 1975, the Standing Committee on Housing and the Environment 
rejected the computer structure brought forward and adopted a 
recommendation of the City Manager for providing registry and re- 
location services by funding existing agencies within the budget 
limitation prescribed by per capita funding detailed In the Provincial - 
Municipal sharing agreement (R-lOO). 


On June 17th, 1975, City Council approved the May 23rd recommendations 
of the Housing and Environment Committee and also approved a further 
two month Interim grant of $14,146. for the months of June and July 
for the Red Door and the YWCA. 

The remaining amount available for registry and relocation services 
Is $69,600. 


Requests are as follows: 


YWCA (8 months) $26,668. 

Red Door (8 months) $29,920. 

HARK (10 months) $16,794. 

B.C. Housing (10 months) $ 5,000. 

West End Reglstry(10 months) $19,900. 


TOTAL $98,182. 

As the YWCA and Red Door were funded last year and have established 
recognized services, and as they have both been carried on an Interim 
basis at the same level of funding for the first four months of this 
year, we have assumed It reasonable to continue to fund both agencies 
through the remainder of this fiscal year. Funds required for this 
purpose are $56,588. 

Remaining funds available to new agencies making requests this year 
would then be $13,012. Requests from new agencies total $41,594. 
Only the B. C. Housing Foundation Services Registry could be fully 
funded, leaving an $8,612. surplus; or one or the other of HARK or 
the West End Registry could be funded on a reduced basis. The 
situation Is competitive between the agencies and the Director of 
Social Planning does not feel further deferral of this matter for 
discussion will provide agreement. 

During discussion, the Committee agreed that an additional 
$10,000 be included in the budget making the balance $23,012. 
$5,000 could be paid to B.C. Housing Foundation for their housing 
regi55try and relocation service, leaving $18,012 to fund HARK and 
West End Registry. Mr. R. Young of the Social Planning Department 
advised that funds were not available in the Provincial Sharing 
Program for registry and relocation agencies during the current year. 
He didn't think this would be C.A.P. shareable. 


AUG 4 1970 
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RECOMMENDATION 


PART II 


SALES 


il. RECOMMENDED that the following application to purchase re- 

ceived by the Supervisor of Property and Insurance be approved under 
the terms and conditions set down by City Council. 

Re: Residential Lot - S.E. Sector 

Lot 25, Block 1 & 8, D.L. 339 

E/S Tyne between i4.8th and 5ij-th Avenues 


NAME 


LOT 


APPROX.SIZE 


Andrea Prustaci 25 157 . 6l ' 

& 1^8.32' X 157.51, 

Maria Prustaci 


SALE PRICE 


$14,000.00 


TERMS 

City Terms 
@ 9-3/h-% 


FOR ADOPTIOM Sll 
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Clause No. 4 continued 


RECOMMENDED 


(a) THAT a grant of $26,668 be approved for the continuation of 
the Y.W.C.A. Rooms Registry for the period August 1, 

1975, to March 31, 1976. Funds to be disbursed in the 
following manner: 

(i) $16,667.50 be approved for the period August 1, 

1975, to December 31, 1975, from Contingency 
Reserve . 

(ii) $10,000.50 be approved for the period January 1, 

1976, to March 31, 1976, in advance of the 1976 
Revenue Budget; 

(b) THAT a grant of $29,920 be approved for the continuation 
of the Red Door's Rental Aid Service for the period 
August 1, 1975, to March 31, 1976. Funds to be disbursed 
in the following manner: 

(i) $18,700 be approved for the period August 1, 1975, 
to December 31, 1975, from Contingency Reserve. 

(ii) $11,220 be approved for the period January 1, 1976, 
to March 31, 1976, in advance of the 1976 Revenue 
Budget; 

(c) THAT an additional $10,000 be added to the present 
$13,012 remaining available, making the total 
available $23,012. These funds to be allocated as 
follows: 

(i) $5,000 - B.C. Housing Foundation Relocation and 
Registry Service. 

(ii) $18,012 - HARK and West End Registry subject to the 
Director of Social Planning reviewing the 
proposals presented by these agencies. 


INFORMATION 


part : 


Fire By-law Progress Report 

The Committee considered a Manager's Report, which stated in 


This report covers the status end disposition of 3l8 of the orlglnel building* 
required to be upgraded by the Fire Bylaw amendhients up to July 15, 1975. 

Certain status changes have made It Impossible to relate the figures herein to 
those of the previous report. For instance, some buildings were vacated and so 
recorded, but subsequently upgraded or sprinklered. 

Buildings which have been eliminated from the program are not included in this 
report, such as those with less than 20 rooms. 


Work completed: 

Contracts signed or work in 
progress: 

In prosecution: 

Vacated: 

New orders issued ( new owners, 
etc.) 


SKID ROAD ONLY 
103 
29 

9 
11 

3 


TOTAL CORE AREA 
178 
76 

28 
19 
17 


155 


318 


Approximately 38% of the " Core Area " remains to be finalized. 
Approximately 8% of the " Skid Road Area " remains to be finalized. 


cont'd. . , , 
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Clause No. 5 continued 

Excellent cooperation has been given to this program recently by the Prosecutor's 
Office. 

In particular. Prosecutor Bill Stewart has helped coordinate a working system 
with the Fire Wardens and appears to be well aware of the intricacies of the 
program. 

Further, he has given advice and guidance that has greatly helped the Task 
Force during Court appearances. Mr. Stewart has now been transferred to 
Criminal Court but we anticipate that his replacement wilt be equally helpful 
to the program. " 

RESOLVED 

THAT the above-noted City Manager's report be received. 


6 . Empress Hotel 

The Committee considered a Manager's report dated July 21, 197 
regarding the Empress Hotel at 235 East Hastings Street. This repo 
which is on file in the City Clerk's Office, stated in part: 

"This Is a 7 storey concrete hotel containing 83 rooms on six floors and a beverage 
parlour and lobby on the main floor. 

The one stairway is open from top to second floor, with a separatin door between 
the second and main floor. The present means of alternate egress is by an outside 
Iron fire escape from the end of the main corridors. The room doors are single 
panet type with glass transoms above. 

On January 21, ]97^ an interview was made on-site with a Mr. Peter Pezel, the 
stated otimer to explain the forthcoming Bylaw amendments affecting his building. 
He appeared not to be receptive and inferred that his building was fireproof. 

Mr. Pezel stated that he had no response from sprinkler coopanies. 
Still not receptive. 

June 2k, }$7k 

Mr. Pezel stated that he would install sprinklers when able and 
would send e letter showing intent. 

August 6. 197^ 

Otmer undecided. 
August 9. 197^ 

Order issued to comply with Section 38 of Fire Bylaw. 
December 16. 197^ 

Information sent to Prosecutor for a summons to be issued. 
April 30. 1975 

Court appearance - adjourned to August 3, 1975. 
April 1». 1975 

A letter was sent to Mr. C. Robert Kennedy in response 
to his request for consideration under Section 40(b) 
of the By-law. 

Mr. Kennedy, acting for his client, now suggests relaxation under Section 
k2B of the Bylaw be considered by City Council. 

In this regard It should be noted that this only refers to relaxation of 
that particular section. That section was introduced to prevent altering 
the building to escape the categories, described In Section 38, from the 
date February 19, 197'* forward. 

It would seem that they now wish Council to allow them to reduce the size 
of the building below 5 storeys and to less than 20 rooms. " 


cont " d. . 
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Clause No. 6 continued 
RESOLVED 

(a) THAT the Chairman be instructed to write to Mr. C.R. 
Kennedy advising him of Council's policy with regards 
to allowing owners of lodging houses and hotels to 
alter the size of their buildings or the number of 
rooms so as not to fall within regulations of the 
Fire By-law; 

(b) THAT the above-noted City Manager's report dated 
July 21, 1975, be received. 


7. Outstanding Housing and 
Environment Matters 

The Committee considered a report from the Chairman dated 
July 15, 1975, outlining outstanding matters of the Housing 
and Environment Committee. 

RESOLVED 

THAT the above-noted Chairman's report be received. 


RECOMMENDATION 

8 . Non-Market Family Housing 

The Committee considered a City Manager's report dated 
July 17, 1975, regarding potential non-market family housing 
sites. This report, which is on file in the City Clerk's Office, 
stated in part: 

"l understand that it is the Housing Committee Chairman's objective 
to produce approximately 800 units of housing in the Downtown 
Eastside and approximately 500 units of family housing within 
the City's limits. 

The development of housing in the Downtown Eastside was the sub- 
ject of an earlier report to Committee; therefore, this report 
shall direct itself to the development of non-market housing. 

The City's instrument for financial funding will be the recently 
created City of Vancouver Public Housing Corporation. By vir- 
tue of this corporation, it is appropriate to take note of the 
objectives and aims of this umbrella organization. The letters 
patent of incorporation indicate the City's area of influence 
in housing to be vast in nature. While this may be the case, 
I have been given to understand that development of the non- 
market family housing will be primarily directed and confined 
towards the low - moderate income family. The development of 
such housing will be pursued under various sections of the Na- 
tional Housing Act, with particular application and emphasis 
to Section 15 (1) . - 

While it may have been suggested that the City's thrust be dir- 
ected towards the low - moderate income group, this does not 
preclude incorporating some low income families into housing 
developments initiated by the City and thereby qualify for other 
governmental subsidy assistance (e.g. Section 44 - N.H.A.) 
Whether the City wishes to pursue such activity, or whether the 
City will confine itself to certain income categories, as indi- 
cated, is a matter of Council policy. 

While the objective of Council is to provide non-market housing, 
it is recognized that the production of such programs be imple- 
mented so that local areas are not adversely affected. While 
all such programs will recognize this matter, it is also essen- 
tial that new attitudes, new concepts and new approaches be 
advanced and accepted. Such housing schemes should be endorsed 
by all concerned people in order that the results can be suc- 
cessfully achieved. The confidence and support of the neigh- 
^bouring electorate_will be solicited. However, there may be 
^situations wherein such concurrence will not be achieved under 
any conditions, in which case, an alternative to the public 
initiation and production might be considered, in that some 
other organization might be afforded the opportunity to develop 
such a particular site. 


cont'd. . . . 
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Clause No. 8 continued 

Some isolated housing sites have been examined for family housing 
development. The scale and nature of proposed development for 
non-market family housing will require that the lands be rezoned 
from their present category. Those sites which appear to be 
the most conducive to development have been investigated jointly 
with C.M.H.C. so that the City might be able to establish ac- 
ceptance for funding purposes on a housing or residential basis. 
I have every reason to believe that those lands which are cur- 
rently under consideration for housing development will be ap- , 
proved by C.M.H.C. for funding for residential purposes. In 
some instances, it is considered that the lands are being un- 
derutilized if developed as suggested. 

Discussions have been held with the City Planning Department 
to confirm and support the scale and nature of housing pro- 
jects now being considered. In addressing ourselves to this 
matter, it became very apparent that a number of issues 
emerged, such as land uses; the effect of proposed transit 
routes on the sites which are considered for development; 
the income mix and percentage of various income groups within 
a particular development; and the approaches which might 
be taken to obtain the support and endorsation of the neigh- 
bouring community residents. 

Some of those items referred to are policy matters. In 
the matter of approaches towards citizen consent, the two 
distinct views are as follows: 

1. Director of Housing - Prepare a conceptual 
plan with consultant architects in concert 
with City Planning Department and discuss 
this concept with local community, solicit 
their comments and incorporate their views 
wherever possible into subsequent development. 

2. Director of Planning - Discuss development 
of site jointly with local community and 
with consultant architect on the basis of 
an analysis of the potential of the site 

by the architect. Following this discussion 
an appropriate. concept plan may be produced 
in discussion with the local people. 

While I do not share the total views of the Planning Department, 
regarding which technique will be more effective, my approach 
will suggest to the residents that something is going to 
happen and the question then resolves itself to: to what 
extent; whereas the approach of the Director of Planning 
requests the communities' opinions as to what should happen 
in the first instance and a decision taken on the course of 
action to follow. 

In addition- to discussions held with the City's Planning 
Department, discussions have also taken place with the Van- 
couver School Board, Vancouver Board of Parks and Recreation 
and the City Engineer to ascertain what undue hardship devel- 
opment of the City's non-market family housing might have 
on existing public facilities. With the exception of the 
City Engineer's Department, it was generally considered that 
these proposed developments could be incorporated and in- 
tegrated into existing neighbourhoods and communities with- 
out the expenditure of large sums of public funds. 
The City Engineer has pointed out, on certain sites the mat- 
ter of utilities and street and/or lane widenings and clo- 
sures will require further study before their approval can 
. .be ^ pb ta ined . 

The lands now being proposed for family housing development 
are all presently zoned RS-1 and will therefore require 
rezoning to permit a multiple dwelling use (e.g. CD-I.) 
In order that the multiple dwelling zoning can be fully 
supported, it will be necessary for certain architectural 
preliminary site plans to be prepared. These plans would 
incorporate, among other things, the size of buildings, 
their locations, their relationship to each other, elevations, 
open space areas, pedestrian and vehicular systems, etc. 

These {preliminary drawings can be obtained in either of the 
following methods: 

1. The City to call for development proposals 
based upon preliirinary sketch drawings by a 
consultant architect appointed by the City. 

2. The City to call for development proposals 
based upon preliminary drawings proposed 
and supplied by the proponent. 

cont'd, , , , 
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Clause No. 8 continued 

There is merit in both approaches, however, the Director 
of Housing RECOMMENDS that the City might find it more 
acceptable and in the City's best interest to proceed 
with alternative #1." 

During discussion of this report, the Committee agreed with 
the Director of Housing's approach towards citizens' input 
as outlined above. 

RECOMMENDED 

(a) THAT in order to obtain local peoples' involvement in 
preparing housing proposals, the Director of Housing 
be instructed to prepare a conceptual plan with 
consultant-architects in concert with the City Planning 
Department and discuss this concept with the local 
community, solicit their comments and incorporate their 
views wherever possible into subsequent development; 

(b) THAT Council approve a call for development proposals 
based upon preliminary sketch drawings by a consultant- 
architect appointed by the City; 

(c) THAT Council instruct the Director of Planning and the 
Director of Housing to convene public meetings in those 
communities in order to discuss the proposals with the 
local residents. 


INFORMATION 


9. City-Owned Land at 2nd Avenue 
and Wallace Street 

The Committee considered a City Manager's report dated 
June 27, 1975, pertaining to City-owned land at 2nd Avenue and 
Wallace Street and Point Grey Road, Lots 1 to 4 and 7 to 10, 
East Part D.L. 488. This report, which is on file in the City 
Clerk's Office, stated in part: 

no««-..,.i.r?%''!?°^*' °^ ^^^^ Connnittee dated April 25, 1975, dealt in part with the 
possibility of highway requirements from the proposed housing site. 

The City Engineer reports that no portion of the proposed housing site to 
be located on Lots 1 to 4 and 7 to 10 are required for future highway. The option 

!oul5 !n?v ff ? ^r^i^.' '^"^ 1°^^ ^ °P^" " ^"'^h an extension 

would only affect the lands to the west of the proposed housing site." 

RESOLVED 

THAT the above-noted City Manager's report dated June 27, 
1975, be received. 


The meeting adjourned at approximately 3:05 p.m. 

***** 

FOR COUNCIL ACTION SEE PA6E(S) 


PART REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


July 24, 1975 


A meeting of the Standing Committee of Council on 

Community Services was held in the No. 1 Committee Room, 

third floor, City Hall on Thursday, Jiily 24, 1975 at 
approximately 3:30 p.m. 

PRESENT : 


ABSENT: 


COMMITTEE 
CLERK : 


RECOMMENDATION 


1, Neighbourhood Pub Application - 
4473 West 10th Avenue 


The Committee had before it for consideration the 
following memo from the Department of Permits and Licenses 
dated July l6, 1975: 

"On August 19, 1974, the Community Development Committee 
considered an application from a Mr. G. J. Martin to 
operate a Neighbourhood Pub at the above location. 

On September 12, 1974, the Community Development 
Committee recommended approval of Mr. Martin's applica- 
tion subject to the City conducting a referendum of 
the residents and merchants in a four block area 
surrounding 4473 West 10th Avenue, the cost of such 
referendum to be borne by the applicant, Mr. Martin. 
This recommendation was approved by City Council on 
October 22, 1974. 

Mr. Martin, in a letter received December 31, 1974, 
then requested his application "be left in limbo" for 
some time as he felt residents of the area would not 
vote in favour. 

On March 20, 1975, the Community Services Committee 
reconsidered this application and resolved that his 
application be deferred indefinitely, it being under- 
stood that such deferral will have no bearing on any 
other application for a Neighbourhood Pub in this area. 

Enclosed is a copy of a new application received from 
Mr. John R. Harraer of #1107-1275 Pacific Street who is 
representing a group of people presently in the process 
of forming a company who are applying for permission to 
operate a Neighbourhood Pub at 4473 West 10th Avenue. 

Mr. Harmer and three of his associates have been inter- 
viewed. The building being considered is a vacant two- 
storey frame building which was formerly used as a bank. 
It can be altered to meet the requirements of the various 
By-laws. With some modification the required" off-street 
parking can be provided. There is no licensed liquor 
outlet within one mile of the proposed location. 



Alderman Rankin, Chairman 
Alderman Boyce 
Alderman Volrich 

Alderman Marzari 
Alderman Sweeney 


H. Dickson 
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The City Clerk advises that he will be unable to conduct 
any further pub referenda until early in the New Year 
in view of the pending five year plan and suite conversion 
issues." 

An attached amenity report from the Permits and Licenses 
Department concluded that the Department feels the proposed 
location is suitable for a neighbourhood pub. 

Two representatives of the applicants for this neighbour- 
hood pub appeared before the Committee and advised they are 
in the process of leasing the premises but the fact that the 
City Clerk is unable to hold a pub referendum until early in 
the New Year would be detrimental to the applicants in leasing 
the premises and not being able to operate it as a pub for at 
least 6-8 months. 

Both the Chairman of the Committee and the City Clerk 
reiterated there is no way a pub referendiam could be carried 
out prior to early 1976. 

During discussion, it was noted the previous applicant, a 
Mr. G. J. Martin, whose application was approved subject to the 
City conducting a referendiam, had requested his application be 
"left in limbo", because he felt there was opposition in the 
area to his proposal. It was suggested there had been some 
lobbying done in the area in opposition to the previous 
application. 

A representative of the new applicants informed the 
Committee, however, they have canvassed the area on their own 
and have found that approximately SO^ of the residents favour 
a neighbourhood pub at this location. 

Replying to the Committee , the applicants stated they are 
aware the pub referendum, conducted by the City, is held at the 
applicant's cost and a $2,000 down payment on this referendum 
is required and that a 609^ majority in favour is required for 
Committee approval of neighbourhood pubs. 

Noting that last year's Community Development Committee 
and Council had approved a previous application by Mr. Martin, 
subject to the referendum in a four block radius of the location, 
it was 

RECOMMENDED 

THAT Council approve the application of Mr. J. R. Harmer, 
to operate a neighbourhood pub at 4473 West 10th Avenue, 
subject to a petition plebiscite being conducted by the 
City of residents and owners in a four block radius of 
this location, as early as possible in 1976, cost of 
such plebiscite to be borne by the applicant and further 
subject to the applicant complying with all applicable 
City By-laws. 


INFORMATION 


2. Police Report - 6l6 Club, 6l6 Robson Street 

The Committee had before it for consideration a report 
from the Police Department, dated June 26, 1975 (circulated) 
on the above noted premises which indicated individuals involved 
in drugs and violence were found in and around the club the 
evening of June 26, 1975* 
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Mr. P. Lloyd, owner of the club, defended himself in 
response to the Police report, claiming the person who was_ 
arrested and found to be in possession of one-half ounce of 
powdered LSD, was in the process of being evicted from the 
club by the management. 

On the matter of the bouncer, Mr. D. Cadieux, and his 
involvement with violence both inside and outside the premises, 
the owner told the Committee Mr. Cadieux at the time was not 
an employee of the club. 

On the matter of his doorman, Mr. G. Glen, being charged 
for possession of "speed" for the purpose of trafficking, the 
owner replied to the Committee that Mr. Glen had been dis- 
missed as an employee of the club and was merely completing 
his last week of employment with the club at the time of the 
Police involvement the night of June 26, 1975 at the club. 

The owner denied the statement in the Police report that 
undercover officers had made purchases of drugs in the club 
and said the situation of drug use in the washroom, as reported 
by the Police, will not occur again. 

The owner advised he had made a complete change in the 
management of the club and that he himself is now taking a more 
active role in the running of the premises and has hired two 
persons with management experience to assist him. 

During discussion the Committee noted that City Centre 
Youth Resources recently advised the Committee that this 
particular club led the list of all cabarets in the downtown 
area where obvious juveniles had been apprehended by City 
Centre Youth Resources workers, the number over a four month 
period totalling 22 persons. 

This fact alone is reason to close the club, the Committee 
told the owner. 

The Committee warned Mr. Lloyd that it has the power to 
recommend suspension of his business license and told him the 
Committee does not wish the Police Department to have to be 
involved in policing the operations of such establishments. 
If the situation at the 6l6 Club continues, it will be closed, 
the owner was told. 

The club has a capacity of 125 persons, 2,000 square feet, 
has an average nightly clientele of 60-70 patrons and is open 
until 2:00 a.m. 

The owner explained he became active in the management of 
the club he has owned since April of 1973 only last May 
because of the increasing number of Police visits to the club. 

The club is open to the public but has a predominantly "gay" 
clientele. 

The owner was told by the Committee that it does not feel 
the role of the Police Department is to keep juveniles out of 
such clubs; that this is the responsibility of the management 
of such clubs. 

Following discussion it was 

RESOLVED 

THAT this matter be deferred for two months after which 
time the Police be requested to submit a further report 
on the 6l6 Club and the owner be urged to substantially 
improve the management of the club. 
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3. Night Time Emergency Shelter for 
Persons With Emotional Problems 

The Committee had before it for consideration a Manager's 
report dated July l6, 1975 (circulated) on the above noted 
topic and a note on the agenda as follows: 

"For the benefit of new members on the Conmittee the Mayor late 
last year appointed Alderman Harry Rankin to meet with appropriate 
officials of the Provincial Government to urge that the Provincial 
Forensic Commission proceed as soon as possible with establishment 
of an assessment and treatment clinic to take referrals from the 
Police Department. 

At a special meeting on Friday, January 3, 1975, Alderman 
Rankin along with Dr. G. Bonham, Vancouver Medical Health Officer, 
met with Health Minister Dennis Cocke, Deputy Dr. F.G. Tucker, 
(Head of the Provincial Forensic Commission) , Staff Inspector Dan 
Brown, of the Vancouver Police Department in charge of the jail 
facility. Dr. M. Vallance, in charge of Vancouver General Hospital 
Emergency Psychiatric Ward and Dr. W. Goresky, Psychiatrist, 
Strathcona Community Care Team, which presently provides Psychiatric 
care at the Vancouver City Jail. It was resolved at that meeting 
that the Provincial Forensic Commission's Planning Committee would 
examine Shaughnessy Hospital and other locations, and recommend 
where the required facility could be established. 


This Committee recommended in early February, 1975 to the 
Forensic Commission the establishment of a 20 bed facility on 
Ward C-1 at Shaughnessy Hospital. 

The Committee Clerk, in a telephone conversation with a 
research assistant of the Provincial Forensic Commission has 
determined that the recommendation for the 20 bed facility at 
Shaughnessy was accepted by the Forensic Commission and that the 
Minister of Health, Dennis Cocke has approval in his budget for 
a 20 bed facility and forensic clinic, but progress apparently is 
bogged down because the ward selected at Shaughnessy is due for 
demolition for the new B.C. Medical Centre. 

• According to the spokesman for the Forensic Commission, discussions 
on this matter are continuing between the B.C. Medical Centre, 
the U.B.C. Department of Psychiatry, Shaughnessy Hospital, and the 
Forensic Services Commission. " 


Also before the Committee was a letter dated July 1^, 1975 
from the Gastown Team of the Vancouver Resources Board (cir- 
culated) in support of the Manager's report and urging the 
establishment of a short-term, 24-hour emergency housing facility 
for disturbed persons, staffed by personnel who can assist such 
disturbed individuals. 

"There should be no restrictive criteria regarding age, 
type of disturbance, drug use, etc.," the Gastown Team letter 
siiggested. 

A representative of the Social Planning Department spoke 
to the report, pointing out the main problem appears to be that 
existing agencies which are established to deal with persons 
in emotional crises have restrictive criteria which leads to 
the situation where there is no place for an emotionally dis- 
turbed person who should not be left alone, to go. 
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Dr. Roberta McQueen, Director of Mental Health, City 
Health Department, and Mr. J. Seagar, Director of Patient 
Services of the Greater Vancouver Mental Health Services, 
attended, as did representatives of the Gastown Team and all 
urged establishment of a 24-hour emergency shelter as referred 
to in the Manager's report. 

During discussion it was noted Vancouver General Hospital 
psychiatric ward now handles 300-500 psychiatric emergencies 
per month and is physically incapable of handling all such 
cases. The Gastown Team encounters approximately 50 such 
cases per month and the Y.M.C.A. about 30 per month. 

When the restrictive criteria of other existing agencies 
prevent assistance for those in emergency need, the only alter- 
native is to find a hotel room for the afflicted and endeavour 
to have a qualified person stay with the person who is in emotional 
difficulty. 

The Chairman advised that he himself, in endeavouring to 
find short-term emergency accommodation for such an individual, 
was in contact with an agency which had two beds available but 
the agency flatly refused to take in the distraught person 
because of the agency's criteria. 

The Committee noted the City contributes financially to 
these agencies yet they have set their own criteria which re- 
stricts their effectiveness or usefulness. 

The funding of these agencies is a factor to be considered 
as the various agencies are funded not only by the City but 
also by branches of senior levels of government. The main 
concern of the Committee was the matter of who sets the criteria 
for admission of an emotionally troubled person to each particular 
agency. 

The Committee was advised a new 10-bed unit unit will open 
August 1, 1975 under the auspices of the Greater Vancouver Mental 
Health Services; that St. Paul's Hospital is planning to expand 
its emergency psychiatric service and that the situation at 
Shaughnessy Hospital for an emergency forensic psychiatric 
facility remains a mystery owing in part to the proposed B.C. 
Medical Centre which is to be built on the site of Shaughnessy 
Hospital. 

Representatives of the Gastown Team reiterated a shortage 
of beds is not the main concern but the restrictive criteria 
established by agencies which deal with emotionally disturbed 
persons is the problem. 

Following discussion it was 

RESOLVED 

(a) THAT the Clerk to the Community Services Committee 
write to the Chairman of the Provincial Forensic 
Commission inquiring as to the status of the 20-bed 
forensic unit agreed to earlier this year by the 
Provincial Health Department for Shaughnessy Hospital, 
and that the Clerk also write to St. Paul's Hospital 
inquiring into details of their planned expansion of 
emergency psychiatric facilities; 

(b) THAT the existing agencies involved in this field 
(listed in the Manager's report) be invited to appear 
before a special meeting of the Community Services 
Committee to discuss this problem and explain their 
criteria for admission of persons in need of their 
respective services; 
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REPORT TO COUNCIL 


STANDING COMMITTEE ON HEALTH AND. WELFARE 


JULY 30, 1970 


A meeting of the Standing Committee of Council on Health and 
Welfare was held in the No. 1 Committee Room, City Hall, on Thursday, 
July 30, 1970, at 9:30 a.m. 

PRESENT: Alderman Linnell (Chairman) 

Aldermen Bird, Hardwick, Phillips, Rankin, 
Sweeney and Wilson. 

ABSENT : His Worship the Mayor (Civic Business) 
Alderman Adams 
Alderman Broome 

Alderman Calder (Leave of Absence) 


CLERK TO 

THE COMMITTEE 


M . Jame s 


The Minutes of the meeting held March 26, 1970, were adopted. 


The following recommendations of the Committee are submitted 
to Council for consideration: 

RECOMMENDATIONS 

1 . Rubella - 

Report Reference - Medical Health Officer 

The Medical Health Officer orally reported to the Committee 
concerning the recent public discussion on the matter of Rubella 
(German measles) . 

The Committee was advised that British Columbia, along with 
other parts of Western Canada, is expected to experience an increase 
in the incidence of Rubella this Fall. 

The Medical Health Officer pointed out the dangers of this 
disease to the unborn children of mothers who contract the disease 
during the pregnancy. The Committee was advised that specific 
defects such as deafness, heart disease, mental retardation and 
various conditions of the eyes can result in the child, either during 
the pregnancy or subsequent to delivery. 

The major concern of the Medical Health Officer was the fact 
that, as this disease is now controllable by immunization, and its 
effects can be extremely costly in terms of human condition and the 
cost of care and maintenance of affected children, that a program of 
immunization, particularly the age group 1 - 12, be instituted. As 
this age group represents the "reservoir" of the disease in the 
community, the Medical Health Officer advised that a program of immuni- 
zation for 90% or over of these children will effectively control the 
incidence of the disease. 
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(c) THAT the Greater Vancouver Mental Health Teams 
be invited to attend this special meeting and 
that the meeting include discussion on 
co-ordination to establish a 24-hour, 20-bed 
emergency facility for short-term treatment of 
persons experiencing emotional problems who 
may be violent or under the influence of drugs 
or alcohol; such facility to serve persons of 
all ages. 


The meeting adjourned at approximately 5:30 p.m. 

FOR COUNCIL ACTION SEE PAGE(S) .221 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING & DEVELOPMENT 


PART REPORT TO COUNCIL 



JULY 24, 1975 


A meeting of the Standing Committee of Council on Planning and 
Development was held on Thursday, July 24, 1975 in the No, 2 
Committee Room, Third Floor, City Hall, at approximately 3:40 P.M. 


COMMITTEE CLERK; M, L, Cross 


INFORMATION 

1, Proposed Redevelopment of Hudson's Bay Company 
Property Adjacent to The Bay Parkade 

The following memorandum to the Committee dated July 24th, 
1975 from the Director of Planning was distributed at the 
meeting : 

"It Is understood that the Hudson's Bay Company are requesting that the maximum 
permitted density for the block bounded by Seymour, Dunsmuir, Richards and Georgia 
be increased to a Floor Space Ratio of 9.0. Both the existing CM-1 zoning and the 
proposed Downtown zoning specify a maximum F.S.R. of 5.0. 

It is recommended that this and all similar requests for changes to the proposed 
Downtown zoning be deferred until after the public hearing (scheduled for September 
25. 1975). 

The major reasons for this recoirmendation are as follows: 


1. The Downtown zoning proposals as approved by Council are now being 
widely circulated for public review prior to the September Public 
Hearing. 

■ If changes to the package under review are made before the hearing occurs, 
the issues under discussion will tend to become confused. 

2. Approval of the request would not be consistent with the objective of 
limiting office development Downtown and supporting the G.V.R.D. Livable 
Region Plan. 

Council approved the proposed densities for Downtown zoning on June 17, 
1975 following a discussion of the "Livable Region Plan" with the Greater 
Vancouver Regional District. 

Increasing the maximum permitted density in the block under discussion 
could lead to an extra 600,000 square feet of offices or at least 3,000 
more employees Downtown. 

3. It is understood that the Hudson's Bay Company wishes to expand its parkade 
and also develop some office and other commercial space. Both objectives 
can be achieved within the limits of the maximum densities proposed (F.S.R. 
5.0). 

4. Arguments based on the designation of the Hudson's Bay Store as a heritage 
structure do not seem to justify the transfer of density to sites across 
Seymour owned by the Bay, bearing in mind that: 

(a) The existing F.S.R. of the Hudson's Bay store is 8.4, which is close 
to the maximum permftted F.S.R. of 9.0. 

(b) Designation as a heritage structure does not prevent changes or 
additions being made to a structure. " 


PRESENT: 


Alderman Bowers, Chairman 
Alderman Cowie 
Alderman Harcourt 
Alderman Kennedy 


ABSENT : 


Alderman Bird 
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Also distributed were the map and density proposals for the 
Downtown which were approved by Council on June 17th, 1975 
and a map indicating the subject property and surrounding 
area (copies distributed). 

Mr. A. H. Waisman, Architect, and Mr. A. T. R. Campbell, 
Solicitor, appeared on behalf of the Hudson's Bay Company 
requesting that the property they own in the middle of the 
block bounded by Georgia, Seymour, Dunsmuir and Richards be 
changed to F.S.R. 9.0 rather than F.S.R. 5.0 for the following 
reasons: 

" 1 . The report prepared by the Downtown Study Group of the City of Van- 
couver DATED SEPTEMBER 1974 SHOWED THIS PARTICULAR SITE AS A 5X FSR 

as well as showing this same property as highrise and high density. 

2. tvle site is located on a high point of land in the downtown peninsula 
which planners traditionally find desirable for highrise buildings. 

3. Development of this site <s extremely important as a connecting link 
TO THE Quee:n Elizabeth, CBC and proposed Federal Government com- 
plexes located to the east. 

I 

4. The existing Eaton's, IBM, Hudson's Bay underground link could easily 
BE connected into this block with provision for future connections in an 

easterly direction not only to the new buildings now developing on ^ 

Georgia but to the land owned by the City on the corner of Dunsmuir and 

Richards. 

5. This property becomes a key to any pedestrian -connected system 
between the city owned land on the corner of dunsmuir and richards 

- * 

and onto the simpson sears and gastown developments, 

6. We stress the ground floor connection because it would be our intent to 
KEEP the entire ground floor of any proposed office building open as a 
Bay Plaza and as part of the above-mentioned pedestrian system , 

This space, while it will be ostensibly c)pen, will contain landscaping, 
reflecting pools and fountains, an open-air restaurant, a gathering arena 
which could provide seating and shelter for entertainment, all of which 
will unquestionably be an asset to the downtown environment. there will 
be some small shops along the plaza between seymour and richards that will 
further attract people and make this an interesting activity centre. 

7. This same plaza could have a passageway under Seymour into The Bay base- 
ment WHICH WOULD then AUTOMATICALLY TIE INTO THE GRANVILLE PEDESTRIAN MALL 
AND TO THE MANY PREVIOUSLY MENTIONED DEVELOPMENTS TO THE EAST GIVING 
FURTHER VITALITY TO PEDESTRIAN INTEREST IN THIS AREA." 

A map showing the proposed pedestrian movement wis distributed 
(copy circulated) . 

Mr. D. M. Hickley, Assistant Director - Central Area, advised that 
a high level of public amenity at ground level could be achieved 
in this scheme but that this block had been changed jto F.S.R. 5.0 
from F.S.R. 9.0 as a result of discussion with the Greater Vancouver 
Regional District on controlled growth. 

Mr. Hickley advised that under the present interim zoning for the 
Downtown, subject to Council's approval, in return for special 
public amenities, the F.S.R. could be increased to an unspecified 
amount . 
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The Committee felt that this kind of development should be 
encouraged but that the Bay should make representation at the 
Public Hearing to amend the boundary to exclude their property 
from F.S.R. 5.0 and include it in the F.S.R. 9.0. 

RESOLVED 

THAT the presentation of Mr. Waisman on behalf of the 
Hudson's Bay Company be received with the comment that 
they be encouraged to continue their discussion with 
Planning Department staff on this proposal and to bring 
forward their request to the Public Hearing to be held 
on September 25th, 1975 for a change in boundary so that 
their property could be included as part of the F.S.R. 
9.0. 

- CARRIED UNANIMOUSLY 

RECOMMENDATION 

2 . Status Report on Area 10 in False Creek 

The Committee considered a report of the City Manager dated 
July 17th, 1975 wherein the Director of Planning advised that 
an Area Development Plan concept for Area 10 is under prepara- 
tion, with the City Engineer assessing the City's costs of 
servicing. The completed Area Development Plan concept will 
be presented to the Committee in approximately six weeks. 

Mr. D. M. Hickley, Assistant Director - Central Area, stated 
that B.C. Central Credit Union, one of the four major land 
owners in Area 10 (National Harbours Board, Western Outboard 
and the City) have reached the development permit stage of 
their development and without an approved Area Development 
Plan in the False Creek Comprehensive Development District, 
approval of permits for major developments are subject to 
Council's decision. 

Four options are open: 

a) Await preparation of an Area Development Plan; 

b) Prepare an Area Development Plan for the portion 

of Area 10 which includes B.C. Central Credit 
Union; 

c) Deal with the Development Permit Application under 

the discretionary power of the Director of Planning' 
without the Area Development Plan. 

d) Obtain Committee and Council 's approval in principle 

of the concept to consider and approve the B.C. 
Central Credit Union office building ahead of the 
whole Area Development Plan. 

Mr. G. Hamilton, architect, with the aid of a model, described 
the various components of the Credit Union's development. 
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Mr. E. D. Sutcliffe, False Creek Project Manager, stated 
discussions with representatives of Central Mortgage & 
Housing Corporation have indicated that a three-way cost 
sharing agreement could be worked out for the servicing; 
the Engineering Department would have to work out a formula. 


RECOMMENDED 

THAT an Area Development Plan be prepared as soon as 
possible for a portion of Area 10, based on the concept 
of the B.C. Central Credit Union proposal; for submission 
to Public Hearing. 


3. Design Concept for an Area Development Plan for 
Phase 2„ Area 6, in False Creek 

The Committee considered a report of the City Manager dated 
July 16th, 1975 submitting a detailed report of the Director 
of Planning of the same date (copy circulated), outlining the 
Council's decisions with respect to Area 6 in False Creek, 
as well as the elements needed to make Area 6, Phase 2 a 
viable scheme containing a mixed residential, commercial and 
open space form of development. Also included in the report are 
the implications of delaying Phase 2, Ar^a 6. 

The following four major areas of concern have guided the selec- 
tion of a scheme which takes all the objectives into account: 

1. Economic Recovery 

In 1974, the Engineering Department and the Development Group made 
estimates for the front-end expenditures' for the total development of 
Area 6. The estimates for Phase 2 were done prior to any design work, 
and were tentatively estimated at $6.2 million based on a portion of 
the work being done in 1975. Due to a variety of factors, it is now 
anticipated that these costs could be appreciably higher, although this 
estimate cannot be further refined until a design has been approved and 
timing established. It is desirable that development in Phase 2 recovers 
these front-end expenditures; in order to do so, the development will have 
to provide some 750 dwelling units with some 100,000 square footage of 
commercial space arranged in such a form that services can be provided 
as economically as possible and an attractive environment is created so 
that the development is seen as a desirable residential area. 


2. Social Mix 

The City's goal in this area is to achieve a social mix in the residential 
units to be provided. In this particular area a social mix of ^5% family 
households and 85% singles and couples is desirable. 

Because of the location of th's development, which is further removed from 
schools, playgrounds and shops than Phase 1, the percentage of family and 
seniors' accommodation is reduced. 

3. Open Space 

The City originally aimed to provide 35 acres of public open space in the 
whole of ARea 6. With 30 acres already provided in Phase 1 onlv 5 acres 
are required to meet the objective. This can be achieved in Phasp 
2. However, for other reasons, largely to dc with the special environ- 
mental nature of the Phase 2 area, a considerably larger area of open space, 
combining private and public open space, is achievable. 

4. Environment 

Because of the location of the western part of Phase 2 against the ramp 
to the Granville Bridge itself, the development of the area must take on 
a particular form in order to minimize the disadvantages of massing, noise, 
and shadowing caused by the Bridge. These conditions call for a building 
form which is generally vertical and dense at the western end of Phase 2, 
gradually reducing in height and spreading more broadly over the site to 
the east. The overall form of development occurring in Phase 1 will not 
be appropriate for the whole of Phase 2. 
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The Developments statistics for Phase 2, Area 6, are as 
f o3 lows : 


DEVELOP^€NT STATISTICS 

TOTAL AREA 
DEVELOPMENT AREA 

PUBLIC OPEN SPACE 

LOCAL SERVICES ROAD 

TOTAL NO. OF DWELLING UNITS 

- SINGLES, COUPLES, ELDERLY (UNITS) 

- FAMILY UNITS 

COMMERCIAL FLOOR SPACE 
NET RESIDENTIAL DENSITY 
POPULATION 

MAXIMUM BUILDING HEIGHT (STOREYS) 


PHASE 2 AREA 6 

17.75 acres 
10.0 acres 

5.0 acres (min.) 

2.0 acres 

750 
650 
100 

100,000 sq.ft. (max.) 
75 d.u.a. 
1,500 
15 (max.) 


These figures, with the exception of "total area", are approximate and are 
subject to a plus or minus 10% margin of flexibility. 

^dwelling units per "development area" 


Four- alternatives were investigated 


Alternative 1 
Alternative 2 
Alternative 3 
Alternative 4 


Open Space 

Dense Vertical Form 

Low Spreading Form 

Vertical and Spreading Form 
(preferred alternative) 


The Director of Planning recommended that he be instructed to 
bring forward an Area Development Plan for Phase 2, Area 6, 
based on the preferred Alternative 4, for Public Hearing. 

Discussion centred on bringing forward an Area Development Plan 
based on a concept rather than an actual design. Alternative 4 
could be put forward for Public Hearing but material on park 
option and possible use for civic buildings would have to be 
available. 

After discussion, the Committee 
RECOMMENDED 

THAT an amount of up to $50,000.00, charged to the False 
Creek Development Fund, be provided for the Director of 
Planning and the False Creek Project Manager to obtain 
assistance to examine and prepare design concepts for 
Phase 2, Area 6, to include park options and possible 
use for civic buildings; prior to submission to Public 
Hearing . 


(Alderman Kennedy wished to be recorded as opposed.) 
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4. Development Permit Application No. 70083 
Royal Vancouver Yacht Club - Coal Harbour 

The Committee considered a report of the City Manager dated July 
9th, 1975 in which the Director of Planning advises that a Devel 
opment Permit Application has been received from Henriquez & 
Todd, on behalf of the Royal Vancouver Yacht Club, to create an 
island close to the shore in Coal Harbour on the waterlot leased 
from the National Harbours Board to erect a new clubhouse. 

Mr. T. Nonay, Planning Department, presented the architect's 
drawings to the Committee and advised ^:he yacht club has to 
obtain approval from the Ministry of Transport and obtain a 
Reclamation Permit from the National Harbours Board. 

Mr. D. M. Hickley, Assistant Director - Central Area, advised 
that in 1974, all Development Permit Applications for develop- 
ments on the Burrard Inlet Waterfront were referred to the 
Standing Committee on Waterfront and Environment and as Planning 
and Development is the 1975 Committee dealing with waterfront 
matters, the application is presented for information. 

The Committee 

RESOLVED 

THAT the report of the City Manager dated July 9th, 
1975 be received for information and referred to the 
Board of Parks and Recreation for consideration as 
to the impact of the development on Stanley Park. 

FURTHER THAT items concerning Development Permit 
Applications in the Burrard Inlet Waterfront Study 
Area continue to be submitted to the Standing Com- 
mittee on Planning and Development for information. 

RECOMMENDATION 

5. Kitsilano Goals Program 

The Committee considered a report of the City Manager dated July 
4th, 1975 submitting the "Goals for Kitsilano" which were 
endorsed by the Standing Committee on Community Development on 
December 12th, 1974 but deferred toy Council on December 17th 
until after a Public Meeting of the Standing Committee on 
Planning and Development is held in the Kitsilano area. This 
meeting took place and Local Area Planning in general was 
discussed but the recommendation on Kitsilano goals was not 
acted upon. 

The Committee considered and commented on the following goals: 

1. Kitsilano should grow to reach a reasonable and 
optimum population which will maintain the posi- 
tive aspects of the area. 

2. A Diversity of people in Kitsilano should be 
maintained. 

3. Diversity should be encouraged within the 
neighbourhoods of Kitsilano. 


Continued on Page 7. . . 
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4^ Allow a greater diversity of building types. 

5. Old homes that are capable of providing sound 
housing should be retained wherever possible. 

6. Commercial development should be in scale with 
the community. , 

7. Explore alternatives to the present method of 
controlling development and design. 

8. Efforts should be made to make Kitsilano more 
attractive. 

9. Reduce noise levels. 

10. Outdoor common space in the form of small parks and 
playgrounds should be within walking distance of 
everyone. 

11. Public use of the Kitsilano waterfront should 
be insured. 

12. Residents should have the oppor-^unity to remain 
in the area as it changes. 

13. Continue to provide opportunities for resident 
involvement in the planning of the area. 

14. Co-ordinate Social Service Planning and the 
physical planning process. 

15. Promote public transit in the area. 

16. Through traffic should be discouraged from using 
residential streets — roads and transit facilities 
should be designed to have the least detrimental 
effect on the community. 

17. Solve the problems caused by heavy parking in 
residential areas. 

18. A dual approach will be adopted in dealing with 
Community facilities by Centralizing some and 
Decentralizing others. 


Comments of the Committee: 

Goal No. 2 - This is a supposition. 

Goal No. 5 - Change-over is economic tampering. 

Goal No. 6 - Should be small scale. 

Goal No. 9 - Traffic is an erosion of the Community. 

After discussion, it was requested that the Director of Planning 
take into account the comments of the Committee this date. 

RECOMMENDED 

THAT the Kitsilano goals be endorsed as general policy 
for the area. 


The meeting adjourned at 5:45 P.M. 

FOR COUNCIL ACTION SEE PA6E(S) . ig^. 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 

ON PLANNING DEVELOPMENT ^ 


JULY 24, 1975 


A meeting of the Standing Committee of Council on Planning and 
Development was held on Thursday, July 24, 1975 in the Kitsilano 
Planning Office, 2384 West 4th Avenue, Vancouver, B.C. at approxi- 
mately 7:35 P.M. 

PRESENT: Alderman Bowers, Chairman 
Alderman Cowie 
Alderman Harcourt 
Alderman Kennedy 

ABSENT: Alderman Bird 

COMMITTEE CLERK: M. L. Cross 


RECOMMENDATION 

1 . Kitsilano Area Planning Program: Kitsilano Point Plan 

The Committee considered the following report of the City Manager 
dated July 5th, 1975 in which the Director of Planning states: 


* 

"The attached report contains the po-licies that are recommei.Jed to 
/ be the statement of planning intent for Kitsilano Point. They are 

the result of work carried out between the area planning staff and 
residents of the area. Since January 1975, frequent meetings have 
been held with the public, civic staff, and the Kitsilano Planning 
Commi ttee . 

The following recommendations concern the living areas, public 
amenity, commercial areas, streets and traffic and community faci- 
lities of Kitsilano Point. 

The recommended policies for Kitsilano Point are as follows: 


LIVING AREAS 
Duplex Area 

1. The floor space ratio allowed on existing homes in the RT-2 
area be increased to 0.75. 

2. Duplex and triplex developments be allowed in the RT-2 area 
as a conditional use at a f.s.r. of 0.60. 

3. Fourplexes be allowed in the RT-2 area as a conditional use 
at a f.s.r. of 0.75. 

4. On-site parking be permitted on all sites currently developed 
with residential buildings where the site abutts a lane and 
the proposed parking area is immediately adjacent to the lane. 

5. The minimum standards and maintenance by-law as adopted by City 
Council, be applied in Kitsilano Point on a priority basis. 

Apartment Area 

6. Apartments be permitted in this area. 

7. Townhouses be allowed as a conditional use on lots with a 
maximum frontage- of 100 ft. 

8. Individual property owners have the option to downzone their 
property to the regulations covering the area north of the 
Right-of-Way. 

g. Owners of single-family homes, duplexes, conversion homes, 
and apartments be encouraged to use the funds available 
through the Residential Rehabilitation Assistance Program 
(RRAP) to upgrade their buildings. 


Continued on Page 2. . . 
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The C.P.R. Right-of-Way 

10. When developed, the Right-of-Way should be used for some form 
of family housing. 

11. If any land is made available to the City on the Right-of-Way 
it should be used to construct a small, decentralized community 
centre. 

PUBLIC AMENITY AREA 

12. Kitsilano Point be approached as a residential community 
improvement area. 

13. The Parks Board be requested to assist in a scheme of 
tree-planting and landscaping. 

14. A bicycle path connecting the east and v/est sides of the 
recreational/cultural complex be developed. 

15. The standard pavement width for local streets should be 32'. 

COMMERCIAL AND SHOPPING AREA 

16. The commercial zone of Kitsilano Point be designated a 
local, pedestrian-oriented shopping area. 

STREETS AND TRAFFIC 

17. Vehicular traffic, other than resident and resident's 
guest traffic be discouraged from entering the inner 
residential area. 

18. Fir Street be extended north to provide a link with the 
City Marina on False Creek and the Planetarium Complex. 

19. Stricter enforcement of violations of the law restrict- 
ing camping in vehicles. 

COMMUNITY FACILITIES 

20. Henry Hudson School be improved in order to provide some 
coiranunity services to Kitsilano Point. 

It is, therefore, recommended: 

1. That Plan Policies #1,2,3,4,5,6,7,8,9,10,11,12,16, and 17 be 
adopted by City Council as the basis for the Kitsilano Point 
Plan. 

2. That the Director of Planning prepare an appropriate develop- 
ment plan and zoning by-laws for Public Hearing based on the 
Plan policies and criteria adopted in this report. 

3. That Plan Policies #13, 14, and 20 be endorsed in principle 
in order for staff to engage in implementaton discussions 
with other Boards. 

4. That Plan Policies #15, 18, and 17 be endorsed in principle and 
the City Engineer be requested to report to City Council on 
appropriate means of implementation as necessary. 

5. That Plan Policies #19 and 17(h) be approved and the City 
Police Department be informed of this recommendation. 

The City Manager submits this report for the CONSIDERATION of the Committee. " 


Mr. D. J. Janczewski and Miss J. Hlvach of the Planning Depart- 
ment outlined the process by which the recommendations for the 
Kitsilano Point evolve and described the three distinct areas 
of the Point as follows: 

1. the duplex area, north of the C.P.R. Right-of-Way 
which is zoned RT-2 . 

2. the apartment area, located between Cornwall Street 
and the C.P.R. Right-of-Way, which is zoned RM-3A 
for multiple housing. 

3. the C.P.R. Right-of-Way, which is currently vacant 
and unzoned, separates the duplex area and apartment 
area . 

Continued on Page 3. 
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REPORT TO COUNCIL 

STANDING COMMITTEE ON HEALTH AND WELFARE .2 

JULY 30, 1970 

Clause No. 1 (Cont'd.) 

The Medical Health Officer advised that the recently developed, 
proven and licensed vaccine, if purchased in quantity, would cost 
approximately $1.00 per dose and estimated the cost for the Province 
at somewhere between $350,000 - $400,000; the cost for the City of 
Vancouver, somewhere between $60,000 - $70,000. 

The Medical Health Officer advised that a mass program could 
be easily developed and conducted during the first month of the school 
year with present staff and facilities. 

The Medical Health Officer advised that, at the present time, 
the City of Vancouver does not incur any direct costs for vaccines and 
other serums used in the control of other communicable diseases. These 
costs are borne by the Federal and Provincial Governments. 

After discussion, your Committee 

RECOMMENDS (a) THAT a program for the control of Rubella in the City 
of Vancouver be approved by Council. 

(b) THAT the Medical Health Officer report direct to Council 
at the same time as this report on the development and 
costs of such a program. 

(c) THAT the City of Vancouver advise the senior govern- 
ments that it is prepared to advance funds for the 
purpose of this program but that the City of Vancouver 
expects to recover the costs of the prevention program 
which would normally be the costs of the senior levels 
of government in other communicable disease control 
programs . 

(d) THAT the Chairman of the Committee advise the Minister 
of National Health and Welfare of these actions. 


2 . Social Service Department 

(A) Submission: Public Welfare Committee 

Vancouver Branch, B.C. Association of Social Workers 

The Chairman submitted to the meeting a brief dated July 3, 
1970, from the Public Welfare Committee, Vancouver Branch, B.C. 
Association of Social Workers. The brief commented on that Committee's 
opinions of the role of the City Social Service Department as it relates 
to other levels of government, in terms of financial support and social 
services. The brief also discussed the matter of staff qualifications 
in the City Social Service Department and the area which the Department 
should concern itself with. 

The brief suggested that the City Department should become 
responsible for all social services in the City (some of which are now 
being provided by voluntary agencies, etc.) and that perhaps the 
"multi-service social service department" after amalgamation of all 
social services, be given different auspices; i.e. become a private 

. . . Cont'd. 
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The Committee considered the policies. 

In Plan Policy No. 3, the Kitsilano Planning Team amended Criteria 
5 to read "...two and a half storeys plus cellar..,.". It was 
suggested that Criteria 6 should read "Fifty per cent of new 
multiple-family buildings." 

With respect to Plan Policy No. 5, it was agreed that this should 
be brought to the attention of the City Building Inspector. 

The Committee felt that Plan Policy No. 12 should be encouraged 
as soon as possible and the Engineering Department should be 
requested to undertake the improvements on the City's initiative. 

Portions of Plan Policy No. 17, dealing with vehicular traffic, 
i.e. (b) , (f ) , (g) and (h) , should be referred to the City Engineer 
with the Engineer giving consideration to City-wide implications 
of the 20 ra.p.h. zone. 

Alderman Harcourt put forward a motion that the City Engineer be 
instructed to install a stop light at the intersection of Arbutus 
and Cornwall Streets as soon as possible, but the motion was 
defeated with Aldermen Bowers, Cowie and Kennedy opposed. 

After discussion, the Committee 
RECOMMENDED 

A. THAT amended Plan Policies Nos . 1, 2, 3, 4, 5, 6, 7, 8, 9, 
10, 11, 12, 16 and 17 be adopted by City Council as the 
basis for the Kitsilano Point Plan, subject to the follow- 
ing amendments : 

- Plan Policy No. 5 be referred to the Director of 
Permits and Licenses for immediate action. 

- Plan Policy No. 12 be referred to the City Engineer 
to undertake improvements on the City's initiative. 

- Plan Policy No. 17(b) be referred to the City Engineer 
to investigate in terms of City-wide implications. 

B. THAT the Director of Planning prepare an appropriate develop- 
ment plan and zoning by-laws for Public Hearing based on the 
Plan policies and criteria adopted in this report. 

C. THAT Plan Policies Nos. 13, 14 and 20 be endorsed in principl 
in order for staff to engage in implementation discussions 
with other Boards. 

D. THAT Plan Policies Nos. 15, 18 and 17 be endorsed in principl 
and the City Engineer be requested to report to City Council 
on appropriate means of implementation as necessary. 

E. THAT Plan Policies Nos. 19 and 17(h) be approved and the City 
Police Department be informed of this recommendation. 

(Alderman Kennedy wished to be recorded as opposed to Plan Policies 
Nos. 3 and 4 contained in Recommendation A above.) 


The meeting adjourned at approximately 10:00 P.M. 

FOR COUNCIL ACTION SEE PAGE(S) .2Sl: 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF -COUNCIL 
ON FINANCE & ADMINISTRATION 
JULY 31, 1975 


A meeting of the Standing Committee of Council on Finance and 
Administration was held in the No. 2 Committee Room, Third Floor, 
City Hall, on Thursday, July 31, 1975 at 1.30 p.m. 

PRESENT: Aid. Volrich, Chairman 

Aid. Bowers, Kennedy, 
Sweeney 

ABSENT: Aid. Marzari 

CLERK: G. Barden 


RECOMMENDATION 

1. Proposed Convention Centre Feasibility Study . 

The Committee had for consideration a memorandum dated July 
29, 1975 from the Chairman (copy circulated) re financing of 
tourism, support and encouragement of tourism and the convention 
industry in connection with a proposed feasibility study for a 
Convention Centre in Vancouver. 

Mr. G. S. Crawford, Head of Economics and Marketing Research 
for B.C. Research, advised that B.C. Research in association with 
Marketing Consultant, F. Rex Werts Limited, has been discussing 
a proposed feasibility study for a Vancouver Convention Centre/ 
Exhibit Hall complex with the Department of Travel Industry and 
distributed copies of a draft outline for terms of reference for 
a preliminary feasibility study. (Copy circulated) . He stated 
that the senior Governments are receptive to a study being carried 
out. 

Mr. F. Rex Werts stated that pre-f easibility studies indicate 
a convention market of between $7 to $8 billion and out of that 
Canada gets a very small part, almost entirely in Toronto and 
Montreal. He stated that conventions want to go to different 
places and Vancouver is not tapping that market. Also a major 
centre in Vancouver, being closest to the Orient, could become 

the gateway for the Orient to the rest of Canada and the U.S. He 
stated that trends indicate larger use towards larger facilities, 
conventions are linked to exhibit hall use more and more. In 
Toronto, they are looking at a larger exhibit hall and we will 
look to them for guidance. The whole thing should be studied in 
depth and visits should be made to the larger complexes to see 
how they were done, benefits to the City and community, financial 
aspects, etc. 

Following further consideration, it was 
RECOMMENDED 

THAT City Council request the Provincial Government to 
commission the first phase of a feasibility study for a 
convention Centre in Vancouver at the cost to the senior 
Governments . 
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2. Greater Vancouver Conventions and Visitors Bureau - 
Supplementary Grant . 

On April 8, 1975, City Council passed the following motions 

"(a) THAT City Council approve a grant of $100,000 
to the Greater Vancouver Convention & Visitors' Bureau 
for 1975 and consideration be given to supplementary 
funding once the City revenues are established for 
1975. 


(b) THAT City Council seek a meeting within two months 
with the Provincial Government to discuss increased 
participation in funding for the Tourist Bureau and 
other Tourist Bureau matters." 

The Chairman reported a negative response from the Provincial 
Government to the request for increased funding for tourism. He 
stated the report on revenues available in 1975 should be before 
the Committee within a month. 


Mr. J. Hoegg, President, Mr. H. B. Main, General Manager and 
Mr. G. F. Blyth, Chairman, Finance Committee, Greater Vancouver 
Convention and Visitors' Bureau, reported that the number of 
visitors to the Bureau has increased seven times in the last ten 
years with no increase in their $100,000 grant from the City. In 
Toronto they have had an increase of 500% and Montreal 1,000% 
increase in the same period. They stated that if the grant had 
been increased only 5% per year, it would be close to $170,000 
and they requested that the City increase the grant to $170,000 
for 1975. 

It was noted that the Provincial Government received revenues 
of about $5 million from the hotel tax and it is probable that 
about $3 million of it came from Vancouver. It was suggested that 
the City should request a share of the hotel tax from the Provin- 
cial Government to be funnelled to the Tourist Bureau. 

The Committee noted that it appears the Bureau will have added 
responsibilities to carry out in connection with Habitat in 1976 
and the Federal Government should be requested to make a special 
grant for dissemination of information during the Habitat Conference 

Following further discussion, it was 

RECOMMENDED 

(a) THAT City Council consider allocating an additional 
grant of $50,000 to the Greater Vancouver Convention and 
Visitors' Bureau for 1975 at the time of the mid-year 
financial review; 

(b) THAT City Council request a special grant of 
$30,000 from the Federal Government to cover additional 
costs to the Tourist Bureau in servicing the basic needs 
of visitors to Vancouver during the Habitat Conference 
in 1976, the funds to be transferred by the City to the 
Tourist Bureau; 

(c) THAT the City request the Provincial Government for 
a share of the hotel room tax to be used entirely for 
Tourist Bureau promotion and further that the City seek 

a meeting with officials of the Provincial Government for 
further discussion of this matter together with officials 
of the Tourist Bureau. 
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3. Health Department Furniture Requirements for Dental 
Division . 

The Committee had for consideration a Manager's Report dated 
July 17, 1975 (copy circulated) setting out detailed information 
with regard to equipment for the Dental Division of the Health 
Department, summarized as follows: 

(a) Replacement furniture and equipment $20,925 

(b) New equipment: 

(i) Orthopantomograph 9,000 

(ii) X-ray developer 2,000 

(iii) Cavitron 1, 000 

TOTAL $32,925 + 10% 

It was noted that the established practice has been to 
allow a 10% contingency for price changes and minor furniture 
items when providing funds for furnishing new premises. 

Dr. McLean of the Health Department stated that the 
Personnel Department is experiencing difficulty in filling 
vacancies in the Dental Division as applicants prefer the oppor- 
tunity to use up-to-date equipment. The three pieces of new 
equipment would help attract appropriate staff. It is also neces- 
sary to up-grade and improve facilities to provide a high standard 
of service to the public. 

During discussion the Committee noted that it has been a 
difficult year financially and the need for the Orthopantomograph 
has not been established. The few patients who are suspected to 
need this service could be referred elsewhere for this procedure. 

The previous report of the Finance Committee dated July 
10, 1975 advised as follows: 

"The Director of Finance advised that funds are available 
as follows: 

1975 Supplementary Capital Budget Provision $ 83,875 

1975 Furniture Replacement Program 24,200 

TOTAL $108,075" 


Of this amount, $62,645 was approved bv Council on July 22, 
1975 for purchase of replacement and additional furniture and 
equipment. 


Following further discussion, it was 
RECOMMENDED 

(a) THAT City Council approve an amount of $24,118 for 
equipment as follows: 

(i) Purchase of Replacement Equipment $20,925 

(ii) Purchase of Cavitron 1,000 

$21,925 

Plus 10% 2,193 


$24,118 


799 
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(b) THAT the Director of Finance be instructed to carry 
out a study of the fee structure related to the operation 
of the Dental Clinics, for report back to the Committee; 

(c) THAT funds be provided in accordance with the Director 
of Finance's statement quoted in this report. 


The Meeting adjourned at approximately 3.00 p.m. 


FOR COUNCIL ACTION SEE PA6E(S) ..>k. 
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REPORT TO COUNCIL 



STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


July 31, 1975 


A meeting of the Standing Committee of Council on 
Community Services was held in the No. 1 Committee Room, 
third floor, City Hall on Thursday, July 31, 1975 at 
approximately 3:30 p.m. 


PRESENT: Alderman Rankin, Chairman 


Alderman Boyce 
Alderman Sweeney 
Alderman Volrich 


ABSENT: 


Alderman Marzari 


COMMITTEE CLERK: 
CLERK: 


H. Dickson 


INFORMATION 


1. Downtown Eastside Resident's Association - Complaints 

re Distribution of Letters to Oppenheimer Lodge Tenants 

The Committee had before it for consideration a letter 
dated July 23, 1975 from Mr. William McPhatter of D.E.R.A. 
which the Office of the City Clerk had previously referred to 
the Supervisor of Property and Insurance for report to the 
Community Services Committee. 

The Chairman, however, had placed the D.E.R.A. letter on 
today's agenda, prior "to receipt of the requested report. 

The letter alleged the Manager of Oppenheimer Lodge would 
not co-operate with D.E.R.A. representatives in the distribu- 
tion of over 150 sealed letters to tenants of Oppenheimer Lodge. 
These letters were not mailed but were being delivered by 
D.E.R.A. 

The Acting Supervisor of Property and Insurance, the 
Manager of Oppenheimer Lodge and Mr. Rogers, President of 
the Oppenheimer Lodge Resident's Association, appeared before 
the Committee. 

The Acting Supervisor of Property and Insurance advised it 
is general policy, for security reasons, not to allow unknown 
persons to enter at will into City buildings and that residents 
of Oppenheimer Lodge do not want letters slid under their doors. 
Mr. Rogers agreed with this. 

The Manager of the Lodge further advised that 173 letters 
were received while there are only I40 residents and most were 
addressed to "Occupant" only, that approximately only 50 were 
addressed by name to tenants in the building. 

In conclusion the Manager advised the Committee that in 
future such \inmailed letters if addressed to the name of the 
tenant, will be delivered by him, and following discussion it was 


THAT the letter dated July 23, 1975 from D.E.R.A and the 
verbal report of the Acting Supervisor of Property and 
Insurance, the Manager of the Oppenheimer Lodge and the 
President of the Oppenheimer Lodge Resident's Association, 
be received. 


RESOLVED 


Cont'd 
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2 . Police Reports on Operations of Beer Parlours 

(a) Nelson Place - 1006 Granville Street 

The Committee had before it for consideration a Police 
report dated July 11, 1975 (circulated) on incidents involving 
intoxicated persons at the above noted premises on July 11, 
1975. 

Lawyer Bob Wicks, on behalf of the owner of the Nelson 
Place, and beer parlour manager George Apopodopolous, appeared 
before the Committee in response to the police report and, 
like other beer parlour operators who have appeared before the 
Committee, were told in no uncertain terns that the management 
of beer parlours is the responsibility of the owner and his 
employees and not that of the Police Department. The pair was 
told that patrons are not to be served until they are in a 
state of intoxication and then evicted in an intoxicated state 
into the street. 

The Committee pointed out that the Police report contained 
a total of four violations of the Liquor Act which all occurred 
during one Police visit. A representative of the Police Depart- 
ment suggested there is periodic sloppiness in the management 
of this establishment. 

During discussion it was revealed by the beer parlour 
manager that other beer parlours in the area close one-half 
hour earlier by special Liquor Administration Branch permission 
and patrons from these early closing establishments then move 
into the Nelson Place. 

Following discussion it was 

RESOLVED 

THAT the Police Department report on the management 
and operation of the Nelson Place beer parlour in two 
months, such report to include the previous history 
of this beer parlour's operation. 

(b) Grandview Hotel - 6l^ West Cordova Street 

The Committee had before it for consideration a Police 
report dated July 12, 1975 (circulated) outlining incidents 
which occurred on this particular evening at this establishment. 

A representative of the Police Department advised the 
Committee that since the report was written the management of 
the Grandview has been good, that the Department feels there 
has been a general improvement in its operation. 

Representatives of the owners of the Grandview appeared 
before the Committee and stated they had encountered no 
previous problems in their operation. In response to the 
Police Department's allegation (contained in the report) that 
an 1^ year old was foxind on the premises, one of the owners, 
who himself had been a policeman for 12 years, produced an 
identification card of this particular youth which stated he 
was 19 years old at the time. 

Bruce Eriksen of D.E.R.A. told the Committee that the 
Grandview is one of the best run pubs in town. 

Following discussion it was 

RESOLVED 

THAT the Police Department report dated Jiily 12, 1975 
on the Grandview Hotel, 6lS West Cordova Street, be 
received. 

Cont'd . . . 
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3. First United Church re Housing 
Relocation Subsidy Fund 

The Committee had before it for consideration a letter 
dated July 22, 1975 from Ms. Vicki Obedkoff of First United 
Church (circulated) inquiring as to the status of a housing 
relocation subsidy which was to have been set up to assist 
persons displaced from their homes by City By-law enforcement. 

City Council at its meeting of April 8, 1975 passed the 
following motion: 

"THAT Council approve a City expenditure of 25^ of 
the required rental subsidy for a six-month 
period per individual, to match the Provincial 
Government's share of 759^ for people in the 
Downtown Eastside area dislocated due to By-law 
enforcement . 

(Total subsidy not to exceed $90,000.)" 
Following discussion it was 
RESOLVED 

THAT the Chairman would endeavour to contact the 
Minister of Human Resources as soon as possible 
to clarify the status of this housing relocation 
subsidy, in particular, whether the Human Resources 
Department intends to provide its 759^ share of 
the maximum fund of $90,000. 


4. 3371 Findlay Street 

The Committee had before it for consideration a memo 
dated July 21, 1975 from the Medical Health Officer to the 
Committee Chairman (circxalated) advising of a number of 
inspections and charges laid against owners of this dilapidated 
building. Also before the Committee was a copy of a letter 
dated July 9» 1975 (circiilated) from the Chairman of the Cedar 
Cottage NIP Committee to Judge Selbie, expressing dissatisfac- 
tion with the Court's levy of a $100 fine for two of nine 
charges to which the owner pleaded guilty to six. 

The Chairman advised he is familiar with the building 
and noted hundreds of hours of staff time costing perhaps 
$10,000, had been spent on inspections which resulted only 
in a $100 fine. 

Elaine Louie and Jerry Jang appeared before the Committee 
and stated they had taken over the management of the building 
on February 1, 1975 and since have called in pest control 
experts to rid the building of pests. 

Health Inspector Carl Hutton told the Committee there 
has been progress toward improving the building since the above 
noted couple took over the management. 

Mr. Jang stated 40?^ of the suites have been repainted 
since February 1, 1975 and old sheds at the rear of the building 
have been removed. 

The Chairman stated the building is a disgrace to the 
neighbourhood and, following discussion it was 


Cont'd . 
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RESOLVED 

THAT the Medical Health Officer report further on 
3371 Findlay Street in two months, with a detailed 
report on what improvements have been made and what 
improvements remain to be made to bring the building 
up to an acceptable standard. 


5. Vandalism and Rowdyism in the Champlain 
Heights Area - Information Report 

The Committee had before it for consideration a Manager's 
report dated July 2$, 1975 (circulated) with attachments on 
this matter. 

The Director of Social Planning directed the Committee's 
attention to the second last paragraph of the report which 
indicated the complaints have been resolved to the satisfaction 
of those concerned, that the single juvenile person responsible 
for the alleged molestings has been identified and he and his 
family have since left the Champlain Villa. 

Following discussion it was 

RESOLVED 

THAT the Manager's report dated July 25, 1975 on 
Vandalism and Rowdyism in the Champlain Heights 
Area be received. 


6. Strathcona Off -Street Drop-In Program 

The Community Services Committee at its meeting of 
June 19, 1975, after considering an application from the 
Strathcona Off -Street Centre for funding, resolved: 

"THAT the application be referred to the Director 
of Social Planning for report back to the Commiinity 
Services Committee as soon as possible." 

The Committee had before it for consideration a Manager's 
report dated July 22, 1975 in which the Director of Social 
Planning recommended no funding for this organization which 
had requested $5,900 as an interim grant or $63,000 for a full 
year of operation. 

A representative of the Social Planning Department 
advised the Committee this particular organization has now 
withdrawn its application for funding and will reapply at a 
later date. 

Following discussion it was 

RESOLVED 

THAT the verbal report of the representative of the 
Social Planning Department be received. 


7« Police Department Facility on Granville Mall 

City Council at its meeting of July 22, 1975 approved the 
following recommendation of the Planning and Development 
Committee from its report dated July 10, 1975: 
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"THAT the matter of a Police Department facility for 
the south end of the Granville Mall be referred to 
the Standing Committee on Community Services to 
incorporate a joint approach with Police and Youth 
Resources Centres into their study of the inventory 
of services for youths," 

Police Staff Sergeant Harvey Brown, other Police rep- 
resentatives and a representative of the Social Planning 
Department appeared before the Committee on this matter 
and reminded the Committee there are large nijmbers of transient 
youth in the Mall area who frequently need counselling or 
Police advice. Currently this requires a Police Constable 
to take the youth(s) several blocks to the City Centre Youth 
Resources Office at 52 Water Street for such services; thus 
temporarily reducing Police manpower on the heavily populated 
Granville Mall area. 

The Police suggested they require a small "storefront" 
office to discuss and analyze yoiing person's problems, such 
office possibly to have back-up staff from such agencies as 
City Centre Youth Resources, 

It would not be a Police Sub-Station, the Police stated, 
but only an office which would mean Police assigned to the 
Mall would not be required to leave the area. It could also 
serve as a reception area and information centre and possibly 
include native Indian workers, it was siaggested. 

The City Centre Youth Resources Centre at 52 Water Street 
had been quite successful in dealing with youth problems and 
a similar operation on or near Granville Mall would be a useful 
facility, the Police stated, 

A representative of the Social Planning Department stated 
the Council motion of July 22, 1975 linking such a facility to 
the inventory of Youth Services has nothing in common but 
agreed the facility as proposed by the Police Department would 
serve a useful function. 

During discussion the Committee inquired whether there 
would be enough manpower, in addition to the Police, to man 
such a centre and, following discussion it was 

RESOLVED 

(a) THAT the Director of Social Planning, in co-operation 
with the Police Department and the Planning Department, 
locate a suitable site for a Police Department "store- 
front" facility on or near the Granville Mall; 

(b) THAT the Director of Social Planning prepare a simple 
inventory of the various workers catering to young 
people at present in the Granville Mall area; 

(c) THAT the Director of Social Planning prepare a report 
on the appropriate staff and hours of such a facility; 
and report back to the Community Services Committee 

as soon as possible. 


The meeting adjourned at approximately 5:05 p,m, 

FOR COUNCIL ACTION SEE PAGE{S)...Z£u 
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Clause No. 2 (Cont'd.) 

agency, a separate body with publicly elected Board, become a part of 
the Regional District, or continue as a Department. 

The Committee was advised of the present work being carried 
on through the City's Department of Social Planning/Community Develop- 
ment, which is promoting a co-ordination of all services in areas of 
the City as instructed by Council previously. The Committee was also 
advised that the various staff members in the public and private 
agencies were working, at the present time, on a plan which will 
promote a further co-ordination and, in part, the amalgamation of 
many of the present services. This report is not yet complete, but 
will be referred to Council through the Social Development Committee. 

Your Committee discussed the matter and 

RECOMMENDS (a) THAT the brief of the Public Welfare Committee, 

Vancouver Branch, B.C. Association of Social Workers, 
be received. 

(b) THAT it be noted that the Council of the City of 
Vancouver is aware of the present studies underway 
under the auspices of the Department of Social 
Planning/Community Development and various officials 
of agencies in the City to promote the co-ordination 
of services to eliminate duplication and develop 
programs where need is shown, and that the Council is 
in support of this development and would appreciate 
being advised of any action it could take, if requested. 

(c) THAT, through the Director of Social Planning/ 
Community Development, these various administrative 
officials be advised that Council would appreciate 
receiving the report at an early date. 

(B) Referral of Council, May 26, 1970 

Council, when considering the report of the Board of Admini- 
stration re the re-organization of the City Social Service Department 
dated May 22, 1970, referred the following to the Health and Welfare 
Committee for consideration and discussion: 

"That the work of social services be concentrated on those 
persons on social allowances who are most likely to become 
independent because of rehabilitation efforts." 

Your Committee reviewed the subject matter referred to and 

RECOMMENDS that this referral be tabled until the appointment of the 
Administrator of the Social Service Department and be a point of 
discussion with the new Administrator. 
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STANDING COMMITTEE OF COUNCIL 
ON PLANNING & DEVELOPMENT 


REPORT TO COUNCIL 


JULY 31, 


1975 



A meeting of the Standing Committee of Council on Planning 
and Development was held in the No. 2 Committee Room, Third Floor, 
City Hall, on Thursday, July 31, 1975 at approximately 3.35 p.m. 


RECOMMENDATION 

1. B.C. Hydro Carrall Street Yards Area 3 - False Creek . 

The Committee considered a report of the City Manager dated 
July 24, 1975 wherein the Director of Planning advises that meet- 
ings have been held with B.C. Hydro Rail Authorities and their 
architects to consider and discuss the future of the Carrall 
Street Yards Area in False Creek. 

The Chairman advised that he had been contacted by 
Mr. J. Wai representing the Chinese Cultural Centre who requested 
that no decision be made until they have had an opportunity to 
comment on the proposal. He also received a letter dated July 
24, 1975 from Mr. J. W. Wilson, Executive Director of B.C. Hydro 
stating in part: 

"As there is a great deal of urgency to this project 
it is our intention to proceed under our powers as a 
public utility. Nevertheless we seek your cooperation 
and would be grateful if you would arrange for the 
interested parties in your group to discuss our pro- 
posal with the team from Rhone & Iredale." 

The Committee also considered a report from Rhone & Iredale 
entitled "A Study for Rail Pool Car Distribution Facility" which 
states in part: 

"planning the site Is made complex by the number of parties who Ksve an Interest In th« site, and by th« 
key position of the site which makes It critical to plans for the future r*<icve1opment of the Ant end of 
False Creek. Some of the factors affecting the planning of the site are: 

- the site provides the potential for provMtng a link with the False Creek waterfront to Chinatown, 
Gastown and the proposed education - cultural precinct. 

- The City Planning Department Is scheduled to undertake a study of the area later this year. This , 
study will focus concepts for continuing the redevelopment of False Creek east of the Connaught 
Bridge and lead to CD rezontng. 

- The City Traffic Department Is proposing a new arterial road across the site. 

- an LRT right-of-way Is required by the Bureau of Transit Services. 

- the Department of Lands and Forests has proposed the site be used In an Urban Demonstration Project 
for the provision of a water-oriented park and housing. 

Some of these considerations are In apparent conflict with B.C. Hydro's Intentions for continued use of 
Carrall Yards. Initial contacts with those Interested parties having a significant Interest In the site 
have confirmed that the three part process through the City of Vancouver for obtaining a development 
permit and subsequent building permit, that Is normally fol lowed undftc an established zoning, It not in 
this case appropriate, nor will It meet the time constraints. " 


PRESENT : 


Aid. Bowers, Chairman 
Aid. Bird, Cowie, Harcourt, 
Kennedy 


COMMITTEE CLERK: 


M. Cross 
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Clause No. 1 Continued . 

Mr. R. Iredale advised that B.C. Hydro is willing to co- 
ordinate the needs of other groups involved in this area i.e. 
Planning Department, Vancouver City Planning Commission, Engineer- 
ing Department, Provincial Bureau of Transit Services, and Pro- 
vincial Department of Lands and Forests. He requested that the 
Committee instruct City Departments to participate in this study. 
He stated the concern of B.C. Hydro is that the rail facility be 
compatible with all others in the area. 

Mr. D. M. Hickley, Assistant Director, Central Area, advised 
that in 1973, Council adopted a policy that major rail facilities 
should be removed as soon as possible and there be no additional 
railway construction. The plan for Area 3 in False Creek will 
not be completed until November — B.C. Hydro would like to have 
their study completed by the end of September with the input from 
all interested groups. 

Part 2 of the False Creek Railway Study for removal of 
railway tracks in False Creek prepared by Acres Consultant Services 
in December 1972 was not proceeded with. Members of the Committee 
felt that the City should take the initiative to get the study 
started. 

After discussion the Committee 
RECOMMENDED 

A. THAT the City convene a meeting of the rail companies 
to initiate a joint study of the rationalization of 
rail lines in the City; with application being made 
to the Federal Government for funding under the 
Railway Relocation Act. 

B. THAT a representative of the Planning and 

Engineering Departments sit on the Co-Ordinating Committee 
set up by B.C. Hydro to consider the interim solutions. 


2. Kitsilano Apartment Neighbourhood Zoning and Development 
Development Control Process . 

The Committee considered a report of the City Manager dated 
July 24, 1975 in which the Director of Planning describes the 
appropriate development plan and zoning By-laws to be submitted 
to Public Hearing. Based on the plan, policies and criteria for 
the Kitsilano Apartment Neighbourhood adopted by Council on May 
6, 1975 the proposed District Schedule;? for RM-3B, RM-3A, M-lA 
and C-2B (copy circulated) contained in the report, were considered. 

The Director of Planning recommended that the Development 
Permit Board, consisting of the Director of Planning, Director of 
Social Planning, and City Engineer, approve major permit appli- 
cations si^d the Director of Planning approve the minor applica- 
tions. Mr. M. Egan, Director of Social Planning did not object 
to the inclusion of Kitsilano in the Development Permit Board's 
terms of reference but disagreed with the permits also going 
through the Area Planning Committee as well as the Development 
Permit Advisory Panel. Mr. R. C. Boyes, Deputy City Engineer, 
did not feel that Development Permit Applications in Kitsilano 
should be the responsibility of the Development Permit Board. 
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Clause No. 2 Continued . 

After discussion, the Committee 
RECOMMENDED 

A. THAT the Director of Planning be instructed to apply 
to rezone the Apartment Neighbourhood of Kitsilano 
to the proposed district schedules as indicated in 
Appendix V of the report of the City Manager dated 
July 24, 1975. 

B. THAT the Development Control Process i.e. 
issuance of Development Permit Applications, in this 
area remain under the jurisdiction of the Director 
of Planning with input from the Urban Design Panel 
and the local community. 

(Appendix V - copy circulated.) 

3. Community Services Centre for Areas E & F, Champlain Heights 

The Committee considered a report of the City Manager dated 
July 28, 1975 in which the Director of Planning states in part: 


" In a June 25 meeting with civic officials of the Parks Board, School Board, 

Finance, Social Planning, Planning and Health Departments, the following prograa 
for preparation of a site plan of the community services for Areas I ft F of 
Champlain Heights was agreed to. 

Terms of Reference 

A consultant should be hired to prepare the plans for the community facilities. 
The consultant should seek input from civic staff add from the residents of the 
area. To insure public involvement, the consultant will be required to make 
presentations to the Citizens' Advisory Committee (six meetings) and to the 
general public (two meetings]. 

In the interaction between the consultant and the public, it should be made 
clear that not all of the facilities planned will be available immediately. 
There are financial constraints which mean that large capital expenditures 
•re not possible for the next five years. Therefore, the staging of the 
development will be an important aspect of the plan. 

lA addition to the points covered above, the consultant should be responsible 
for the following tasks: 

«) Kith the assistance of the Staff Steering Committee and the Citizens 
Advisory Committee, prepare a survey to determine community priorities 
re community facilities. 

b) Prepare spatial requirements for buildings. 

x) Prepare a site and function plan for building location, landscaping, 
etc. 

d) Prepare guidelines for the coordination of building design. 
«) Prepare scheduling and preliminary cost estimates. 
Roles of Other Participants 

i) Staff Steering Committee: A steering committee involving representatives of - 

a) Parks Board * 

b) School Board 

c) Finance Department 

d) Social Planning Department 

e) Planning Department 

f) Health Department 

fhould be struck to guide the consultant in the preparation of plans and 
the carrying out of his duties. 
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ii) Planning Advisory Committee: 

It is proposed that the Citizens' Advisory Committee, which assisted in the 
preparation of plans for Areas E 8 F, would assist in providing an input 
from the community. 

iii) Public: 

With assistance from the Citizens' Advisory Committee, meetings in the 
Community should be held on two occasions, i.e., 

i) September 30, to outline program and process and 
preliminary ideas. 

ii) October 31, outline preliminary site plans. 

Cost Sharing 

It is estimated that the consultant's fee for this program would be approximately 
. J25,000. This cost is to be equally shared by the City and the School Board. 

Source of Funds 

The funds for hiring the consultant are part of the front-end expenditures of the 
development of Areas E 5 F of Champlain Heights. The front-end expenditures will 
be recoverable from the proceeds of the disposition of the land. 

Timing 

Preliminary plans should be required within two months of the contract being let 
and final plans within three months. This process should b« finished by 
December 1975. " 


The Committee RECOMMENDED 

A. THAT the program for preparation of a site plan 
of the Community Services Centre in Areas E & F, 
Champlain Heights, as outlined in the report of 
the City Manager dated July 28, 1975 be approved; 

B. THAT a Consultant be hired at an estimated cost of 
$25, 000, the City's share of which will be part of 
the front end expenditures for the development of 
Areas E & F of Champlain Heights, subject to the 
School Board agreeing to pay 50% of the cost. 


Planning Department - Semi-Annual Report on Work Program 
Objectives . 

The Committee considered a report of the City Manager dated 
July 17, 1975 submitting a report of the Director of Planning of 
the same date (on file in City Clerk's office) setting out work 
program objectives of the Planning Department for the period 
July to December 1975. The report contains an outline of the 
work of each division of the Planning Department containing a 
short statement of objectives as at the beginning of the year, 
progress made towards these objectives in the first six months, 
and the proposed work program for the period July to December. 
Also considered was the Planning Department's proposed input to 
the Standing Committee's program for the next six month period. 
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After discussion the Committee RECOMMENDED 

A. THAT the Work Program Objectives of the Planning Department 
for the period July to December 1975 as set out in the 
report of the Director of Planning dated July 17, 1975 be 
approved on the understanding that the objectives will be 
carried out by existing and approved staff. 

B. THAT the program of work set out in the Appendix 

to the above report be approved as the Planning Department's 
input to the Standing Committee on Planning and Development's 
program for the period July to December 1975; subject to the 
City Manager ascertaining from other departments whether 
program conflicts with any of their v;ork schedules. 


5. Grcindview-Woodland Area Planning - Preliminary Information 
Budget . 

The Committee considered a report of the City Manager in 
which the Director of Planning reports: 


"City Council on June ,17, 1975 approved reconimendations of 
the Standing Committee of Council on Planning and Development 
which stated in part "that a local area planning programme 
for Grandview-Woodland be established." The Grandview-Woodland 
planner has been meeting with individual residents, businessmen 
and citizens' organizations in the community to publicize the 
planning program and to stimulate interest in the formation of 
a representative citizens ' planning committee. In order to 
successfully piablicize the program, it has become necessary 
to request a preliminary allocation of funds for inf ormati :;'n 
purposes. The funds will be used to notify property -owners 
and residents of the area, which has a population of around 
9000 households, of the establishment of the planning program 
and to publicize a public meeting which will be held prior to 
the selection of a citizens planning committee. 

Whe following information budget is proposed: 


BUDGET FOR PRELIMINARY INFORMATION PROGRAM 


1. 

notification of residents and property 
owners 

$750.00 

2. 

newspaper advertising and posters 

400.00 

3. 

rental of meeting places 

100.00 

4. 

prcjparation of information handbook 

350.00 

5.. 

printing of information handbook 

^ $3000.00 


liz should be noted that a further report will be forthcoming, 
detailing the terms of reference f or ^ Greuidview^ Wood land 
planning committee and an overiill budoet for the planning 
program which will provide for a continuing information function. 
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The Administrative Officer (Planning) advises that funds are 
available in the Departmental Budget for transfer from 
Salaries (7305/1) . 

The Director of Planning recommends: 

That funds in the amount of $4600. OObe made available by 
transfer from Account 7305/1 for the preliminary 
information budget of the Grandview-Woodland planning 
program . " 


The Committee RECOMMENDED 

THAT the recommendations of the Director of Planning 
contained in the report of the City Manager dated July 
24, 1975 be approved. 

( Alderman Kennedy wished to be recorded as opposed J 


6 . Landscape Designs . 

During the discussion of Clause No. 2 this day, the matter 
of ensuring satisfactory designs for landscaping in developments 
was considered. The Administrative Assistant to the City Manager 
advised that a report on Performance Bonds has already been 
requested by a member of Council and this would cover landscaping 
requirements . 

The Committee 

RECOMMENDED 

THAT in light of the importance of landscaping designs, 
the City carry out inspections after developments are 
completed to ensure that the provisions of the approved 
landscaping drawings are complied with. 

(Alderman Kennedy wished to be recorded as opposed.) 

i 

i 
I 

fOR COUNCIL ACTION SEE PAGE(S) . 


The meeting adjourned at 5:30 p.m. 


DISTRIBUTED MONDAY — 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON FINANCE & ADMINISTRATION 

August 7, 1975 


A meeting of the Standing Committee of Council on Finance 
and Administration was held on Thursday, August 7, 1975, at 
10:30 a.m. in the No. 1 Committee Room, third floor. City Hall. 


PRESENT ; 


Alderman Volrich (Chairman) 
Alderman Bowers 
Alderman Kennedy 
Alderman Sweeney 


ALSO 
PRESENT ; 

ABSENT: 


Alderman Boyce 
Alderman Marzari 


CLERK ; 


Barden 


CONSIDERATION & RECOMMENDATION 

1. Vancouver Museums & Planetarium 
Association - Grant 

City Council on July 29, 1975, when dealing with a Manager's 
report dated July 25, 1975, passed the following motion: 

"THAT this clause be referred to the Finance and 
Administration Committee for review and consid- 
eration with representatives of the Vancouver 
Museums and Planetarium Association." 

Dr. B. Wilson, President, Mr. W.R. Underhill, Past President 
and Dr. G. Shrum, Executive Director, Vancouver Museums and 
Planetarixam Association spoke to their request for an increase in 
the basic grant of $500,000 to $807,122 for 1975, calculated as 
follows: 

(i) Museums and Planetarium Complex 

Basic Grant $500,000 

Less: Salary and fringe benefits 

of Museum Manager 19,866 

480,134 

Add: Salary and fringe benefit 

increases 1972 to 1974 151,164 

1975 salary and fringe benefit 123,035 
increases $^754, 333 

(ii) Archives Building - ^ 

Janitor and security services ^ --sl 'Z^t 

^ $761,085 

(iii) Annual Promotions Within Grade 46,037 
Total 1975 Grant Requested $807 ,122 


The Association advised they are only asking the City to cover 
costs respecting salary increases that have been negotiated, and the 
substantial increases in operating and maintenance costs l-n otHier 
areas will be their responsibility. 

They also advised that the Executive Director, Dr. Shr\am, is 
preparing a report on the operation of the Vancouver Museums and 
Planetarium Complex for the Association. 


cont ' d. 
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Discussion centred on the report of October, 1971, prepared 
by A.R. Bethell, Administrative Analyst, which resulted in Council 
establishing a basic annual grant of $500,000 to the Association. 
There was some conflict of interpretation of the terms of the 
agreement. It was questioned whether the City's commitment is to 
pay the $500,000 grant plus all these salary increases each year. 
It was suggested that copies of the agreement be circulated and 
that the terms of the agreement and operating arrangements be 
reviewed when the Association has had the benefit of the report 
being prepared by the Executive Director. 

Following further discussion, a motion was put forward by 
Alderman Sweeney that the City Council approve a grant of $761,085 
plus $46,037 for a total of $807,122 to the Association for 1975. 
The motion was defeated with Aldermen Bowers, Kennedy and Volrich 
against. 

Tie votes resulted on the following two motions and they are 
therefore submitted for Council's CONSIDERATION: 

(a) THAT City Council approve a grant in the rounded 
figure of $800,000 to the Association for 1975; 


(b) THAT City Council approve a grant of $761,085 
to the Association for 1975. 


After further discussion, the Committee 
RECOMMENDED 

THAT the City Manager review the terms of the agreement 
and operating arrangements with the Association when the 
Association has received the report being prepared by 
Dr. Shrum. 


RECOMMENDATION 

2. Archives Security and Extension 
of Hours: Part-time Attendants 

City Council on October 22, 1974, authorized employment of two 
Dart-time attendants to provide security in the Archives and make 
possible an extended hours services. Council then requested a 
six month report from the City Manager and instructed that the 
Minister of Education be requested to grant funds in respect of 
the educational services rendered at the Archives. 

City Council on July 29, 1975, when dealing with a Manager's 
report (copies circulated) dated July 25, 1975, passed the 
following motion: 

"THAT this clause be deferred for consideration by the 
Finance and Administration Committee, but that the _ 
two part-time attendants be retained pending the 
report of the Committee being considered by Council." 

The City Clerk reported that the extended hours were commenced 
on a limited basis to gain 'use' experience and give greater 
security within the Archives. Experience indicates that extended 
hours should be in force only when the various educational 
institutions are open as the demand is not expected to continue 
through the summer months. 
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Clause No. 2 continued 

The Committee questioned the need for visitors to deposit 
parcels when entering the Archives and it was reported that this is 
an essential procedure that is common in other Archives through- 
out the world. This procedure together with the new system of 
checking out material has greatly decreased losses of irreplaceable 
documents . 

The Manager's report of July 25th, included the following 
recommendations of the City Clerk, however, the City Clerk when 
speaking to the report at the Finance Committee meeting, requested 
that the matter of extended hours be deferred indefinitely as it 
is still being discussed with staff and union representatives: 

" (a) That the temporary arrangements of the employment of 
two part-time attendants at the Archives (two 4-hour 
shifts 10:00 a.m. - 6:00 p.m. Monday to Friday) be 
approved on a permanent basis to ensure the required 
security in the Archives Search Room. 

(b) That, in addition, during the months of January to 
May inclusive and September to December inclusive, 
the Archives be open in the evenings from 6-9 p.m. 
for 2 evenings per week only and not including 
Saturdays . 

(c) That these two evening openings be covered by a 
part-time attendant and a regular staff member. 

(d) That additional funds in the amount of $5,072 be 
approved for this purpose from August 1, to the 
end of the 1975 fiscal year." 

Following further discussion it was 

REC0MI4ENDED 

(a) THAT the temporary arrangements of the employment of 
two part-time attendants at the Archives (two 4-hour 
shifts 10:00 a.m. - 6:00 p.m. Monday to Friday) be 
approved on a permanent basis to ensure the required 
security in the Archives Search Room; 


(b) THAT the additional funds necessary to implement the 
above be approved; 

(c) THAT the following recommendations of the City Clerk 
be deferred indefinitely: 

(i) That, in addition, during the months of January to 
May inclusive and September to December inclusive, 
the Archives be open in the evenings from 6-9 p.m. 
for 2 evenings per week only and not including 
Saturdays 

(ii) That these two evening openings be covered by a 
part-time attendant and a regular staff member; 

(d) THAT the source of funding be Contingency Reserve. 


The meeting adjourned at approximately 12:10 p.m. 


(Archives open to the public from 10:00 a.m. to 
6:00 p.m. Monday to Friday) 
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CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, August 26, 1975, in the Council Chamber, 
commencing at 9:30 a.m. 

PRESENT ; Mayor Phillips 

Aldermen Bowers, Boyce, Cowie, Harcourt, Kennedy, 
Marzari, Rankin, Sweeney and Volrich 

ABSENT: Alderman Bird 

CLERK TO THE COUNCIL : D.H. Little 

PRAYER 

The proceedings in the Council Chamber were opened with 
prayer . 

'IN CAMERA' MEETING 

The Council was advised that there were matters to be 
considered 'In Camera' later this day. 

ADOPTION OF MINUTES 

MOVED by Aid. Bowers, 
SECONDED by Aid. Rankin, 

THAT the Minutes of the Special Council Meeting (Public Hearing) 
of August 7, 1975, Regular Council Meeting of August 12, 1975, Special 
Council Meeting (Public Hearing) of August 12, 1975 at 2:00 p.m. and 
the Special Council Meeting (Public Hearing) of August 12, 1975, at 
7:30 p.m., be adopted. 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Cowie, 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 

UNFINISHED BUSINESS 

1. Development Permit Application #69600: 
2175 Oxford Street - Urban Design Panel 

Council at its meeting on June 17, 1975, deferred consideration 
of a clause on this matter in the Manager's report (Building and 
Planning matters) dated June 13, 1975, pending a more detailed 
explanation from the Design Panel on their position. 

Council had for consideration today a memo dated August 19, 
1975, from the Design Panel reading as follows: 

On June 17, City Council at its regular meeting passed the following 
motion: 

"That DPA #69600, 2175 Oxford Street, be referred back 
to the Design Panel for a more detailed explanation to 
Council on their position in this matter". 

This Development Permit Application had initially been referred to 
Council because of different views held by the Director of Planning 
and the Urban Design Panel. The Panel had recommended refusal of the 
design on the grounds that it, if executed, would adversely affect 
public amenity. The Director of Planning however felt that: 
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3. Social Assistance Clients - 

Provision for Care and Accommodation 

When Council considered the report of the General Purposes 
Committee re Resolutions for submission to the 1970 Convention of the 
Union of British Columbia Municipalities, the Board of Administration 
was instructed to prepare and submit a Resolution on the matter of the 
provision of care and accommodation for persons in receipt of social 
assistance, as referred to in Section 37(2) (b) of the Hospital Act and 
Section 15(g) of the Community Care Facilities Licensing Act. 

It was noted these sections provided for the Lieutenant- 
Governor-in-Council to make regulations which could prescribe the 
number or proportion of persons who are in receipt of social assistance 
which are to be provided with care and accommodation in institutions 
controlled by these two Acts. 

The Committee discussed this matter at length and 

RECOMMENDS (a) THAT the Resolution, as prepared by the Board of Admini- 
stration and submitted to the Union of British Columbia 
Municipalities, be approved. 

(b) THAT, as this matter of the provision of care and 

accommodation to those persons receiving social assist- 
ance is of immediate concern due to the shortage of 
facilities available and that, as the licensing of new 
facilities of certain types to provide this care and 
accommodation has been restricted by the Provincial 
Government, the Medical Health Officer and other 
departments, as required, prepare and submit to Council 
a report on the problem as it is found at the present 
time in the City of Vancouver and the future of the 
problem in the City of Vancouver; such report to be 
prepared in a form which would allow its submission as 
a total brief to the Lieutenant-Governor-in-Council . 


It was noted during discussion that the financing of such 
facilities would be greatly assisted if provisions similar to those 
governing the development of senior citizens housing were developed 
for financing care and accommodation facilities. 

The meeting then adjourned. 


****** 
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D.P.A. #69600: 2175 Oxford Street - 
Urban Design Panel (continued) 

"...Having made a comparison of the design of this 
apartment building under similar applications 
made over recent months and having noted that 
the application showed some improvements to the 
original drawings submitted, would be prepared 
to approve the design." 

In reply to Council's request for a more detailed explanation, the 
Panel wishes to say that although similar designs have been aoproved 
in the past, this should not be a reason to keep approving them. 

Designs of this kind are a recurring problem inasmuch that, in less 
than skilled hands, they invariably produce a coffin like shape. 
Furthermore, closer examination of the floor plans show absurdly shaped 
and useless interior spaces, (e.g., a 5'-6" wide study room.) 

Designs for similar buildings on similar sites by others have shown 
that it is indeed possible to produce good looking buildings. 

The Panel feels that this is not a competent design but if Council in 
its wisdom sees nothing wrong with it and wishes to support the 
Director of Planning's recommendation to approve it, the Panel will 
accept Council's judgment. 

Council also considered the previously deferred Manager's 
report . 

Mr. P. Mees, Secretary, Urban Design Panel and the Director 
of Planning addressed Council on this Development Permit Application. 

MOVED by Aid. Bowers, 

THAT Council approve the recommendation of the Urban Design 
Panel that the Director of Planning be instructed to refuse this 
design on the grounds that it, if executed, will adversely affect 
public amenity. 

- LOST 

(Aldermen Boyce, Kennedy, Rankin, Sweeney, Volrich and 
the Mayor opposed) 

MOVED by Aid. Volrich, 

THAT the Director of Planning be instructed to approve 
Development Permit Application #69600 being 2175 Oxford Street. 

- CARRIED 

(Aldermen Bowers & Cowie opposed) 


Council agreed to defer the following items of Unfinished 
Business pending the hearing of delegations later this day: 

(2) Imperial Gas Station at 12th and Cambie 

(3) Redrafting of Boundary between Crown and 
Camosun Streets: Vicinity of 20th - 25th 
Avenues 

(4) Proposed Signs at 8877 Granville Street. 
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COMMUNICATIONS OR PETITIONS 


1 . Bonusing System 


The Council considered a letter from the Social Planning 
and Review Council of B.C. dated August 8, 1975, requesting 
to appear before Council as a delegation with respect to a 
bonusing system throughout the City. 

MOVED by Aid. Rankin, 

THAT the delegation request of the Social Planning and Review 
Council of B.C. be granted, and arrangements be left with the City 
Clerk. 

- CARRIED UNANIMOUSLY 


2. Canadian Professional Boxing Federation: 
Annual Meeting - Grant Request 

Under date of August 11, 19 75, the Vancouver Athletic 
Commission submitted a letter requesting a grant of $1,000 to 
cover the cost of a dinner sponsored by the Commission for the 
delegates to the Annual Meeting of the Canadian Professional 
Boxing Federation to be held at the Bay shore Inn, September 19th 
and 20th, 1975. 

MOVED by Aid. Sweeney, 

THAT a grant of $1,000 to the Vancouver Athletic Commission 
be approved. _ ^^^^ HAVING RECEIVED 

THE REQUIRED MAJORITY 

(Aldermen Bowers, Boyce, Cowie, Harcourt, Kennedy, Marzari, 
Volrich and the Mayor opposed) 

MOVED by Aid. Volrich, 

THAT a grant of $500.00 to the Vancouver Athletic Commission 
be approved. 

- LOST NOT HAVING RECEIVED 
THE REQUIRED MAJORITY 

(Aldermen Bowers, Boyce, Kennedy and Marzari opposed) 

MOVED by Aid. Rankin, 

THAT no further action be taken on this matter. 


- CARRIED 


(Alderman Sweeney opposed) 


3. Vancouver Bach Choir: 
Grant Request 

The Vancouver Bach Choir, by letter of August 8, 1975, requested 
a grant of approximately $3,000 being equivalent to the rental of the 
Queen Elizabeth Theatre for December 4, 5 and 6, 1975. This figure 
includes the cost of the rental as well as the cost of the stage crew. 

MOVED by Aid. Bowers, 

THAT consideration of this request be deferred to the next 
meeting of Council for report back from the Manager of the Queen 
Elizabeth Theatre. 

- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIONS (cont'd) 

4. Date of Public Meeting re Designation 
of Heritage Buildings 

Council considered the following communication dated August 18, 
1875, from the Vancouver Heritage Advisory Committee: 

By-law No. /4.8OO, "A By-law to create the Vancouver Heritage 
Advisory Committee", passed by City Council on September 24, 
1974, states in Section 5! 

"The functions of the Committee shall be to advise Council 
on the following matters which may be referred to it by 
Council from time to time: 

(a) the need for preserving heritage buildings, structures, 
or lands which collectively represent a cross-section 
of all periods and styles in the City's historic and 
cultural evolution; 

(b) the costs and benefits of the preservations; 

(c) the compatibility of preservations with other lawful 
uses of the buildings, structures, or lands; 

and in particular, to make recommendations to Council 
respecting the designation of heritage buildings, structures, 
and lands and the demolition, preservation, alteration, or 
renovation of those buildings, structures and lands." 

At its meeting of March 20, 1975 the Standing Committee of 
Council on Planning and Development resolved: 

"THAT the Heritage Advisory Committee pursue changes in 
legislation and procedures to arrive at various levels 
of designation." 

Accordingly the Vancouver Heritage Advisory Committee submits 
the attached list of 25 buildings, 13 of which it is recommending 
for "A" Category designation, and 12 for "B" Category designation. 

"A" buildings are those which the Committee feels should 
remain and be preserved or restored to their original condition, 
while the Heritage Committee would entertain proposals for some 
alterations to Category "B" buildings. 

The Heritage Committee requests that Council at this time 
set a date for a public meeting on the designation of these build- 
ings to which the owners of all 25 buildings will be invited and 
afforded an opportunity to speak and at which time the Heritage 
Committee and the Planning Department will make a full presenta- 
tion supporting its recommendations. 

(List of Buildings recommended for 
designation on file in City Clerk's 
Office) 

MOVED by Aid. Volrich, 

THAT the recommendation of the Heritage Committee with respect 
to a Public Meeting, be approved; 

FURTHER THAT the date and time of the meeting be left to the 
discretion of the Mayor. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers, 

THAT only those buildings recommended for designation under 
Category "A" be considered by Council for designation at the 
Public Meeting and that the remaining buildings listed under 
Category "B" be reviewed for Council's information only. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Rankin, 

THAT the Vancouver Heritage Advisory Committee report to Council 
at the proposed Public Meeting on the criteria used in the initial 
recommendation that the Park Plaza be designated a heritage building, 

to include an explanation on why this buildinq was subsequently removed 
from the recommended designation list. 


- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIONS (cont'd) 


5. Approval of Expenses for 
Aldermen Cowie & Harcourt 

Council considered a request from Alderman Harcourt for 
approval of expenses incurred by Alderman Cowie and himself for 
a stopover in Toronto on the evening of June 1st, 19 75. The 
purpose of this stopover en route to the CFMM Conference in 
London was to permit the Aldermen, with the Director of Housing, 
to meet with the staff of the Toronto Housing Corporation. 

MOVED by Aid. Bowers, 

THAT Council approve expenses incurred by Alderman Cowie 
and Alderman Harcourt during their stopover in Toronto on the 
evening of June 1st, 1975, en route to the CFMM Conference in 
London, Ontario. 

- CARRIED UNANIMOUSLY 

6 (a) Use of No. 2 Firehall 
&(b) 

MOVED by Aid. Bowers, 

THAT Council approve the request of the Actors' Workshop and 
the Downtown Eastside Residents' Association to appear as a dele- 
gation later this day on this matter. 

- CARRIED UNANIMOUSLY 

7. Request to host a Dinner: 
B.C. Heart Foundation 

Under date of August 12, 1975, the B.C. Heart Foundation 
requested that the City host a special dinner for delegates to 
their annual convention and workshop on November 2, 3 and 4, 1975, 
at the Hotel Georgia. 

MOVED by Aid. Bowers, 

THAT no action be taken on this request. 

- CARRIED UNANIMOUSLY 

8 . Daily Farmers ' Market 

The Council considered a letter dated August 18, 1975, from 
the United Fruit Growers requesting to appear before Council as 
a delegation with respect to establishment of a daily farmers' 
market. 

MOVED by Aid. Bowers, 

THAT the delegation request of the United Fruit Growers be 
granted, and arrangements be left with the City Clerk. 

- CARRIED UNANIMOUSLY 

9. Report on National Trust for 

Historic Preservation Conference 

Alderman Cowie submitted an information memorandum dated 
August 21, 1975, on his attendance with a member of the Heritage 
Advisory Committee and a Planning Department staff member at the 
National Trust for Historic Preservation Conference on July 31st 
to August 2nd, 1975. The main theme of this Conference was the 
economics of preservation. 

MOVED by Aid. Harcourt, 

THAT the memorandum of Alderman Cowie be received for 
information. 


- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIONS (cont'd) 

10 . Benches at Bus Stops 

MOVED by Aid. Boyce, 

THAT the delegation requests of Mr. L.A. King, Solicitor and 
Superior Signs Ltd. , be granted and heard later this day when 
Council is considering the report of the Standing Committee on 
Planning and Development dated August 14, 1975, on bus shelters. 

- CARRIED UNANIMOUSLY 

11 . Transit Meeting with Council 

The Bureau of Transit in a letter dated August 18, 1975, 
suggested that a second meeting with Council be set up to discuss 
transit matters for Vancouver. The suggested time is mid-September. 

The Bureau wishes to outline some of their Downtown and False 
Creek service improvement proposals and to discuss unresolved 
conflicts with roadway proposals of the Engineering Department 
slated for late September. 

MOVED by Aid. Boyce, 

THAT the request of the Bureau of Transit be approved and 
arrangements for the meeting be left with the City Clerk. 

- CARRIED UNANIMOUSLY 

12. Attendance at Annual Meeting of the 
Associated Boards of Health of B.C. 

In a letter dated August 25, 1975, Alderman Boyce requested 
approval to attend the Annual Meeting of the Associated Boards 
of Health of B.C. in Penticton. This meeting is being held 
September 9, 1975, the day prior to the commencement of the UBCM 
Conference. 

MOVED by Aid. Bowers, 

THAT Alderman Boyce ' s request be approved. 

- CARRIED UNANIMOUSLY 
CITY MANAGER'S AND OTHER REPORTS 


A. MANAGER'S GENERAL REPORT 
AUGUST 22, 1975 


Works & Utility Matters 
(August 22, 1975) 


The Council considered this report which contains five 
Clauses identified as follows: 

Cl. 1: Sewer Construction in Charles-Adanac Neighbourhood 
CI. 2: Storm Sewer Construction on Dundee and Killarney 

Streets Prior to Paving 
Cl. 3: Purchase of Aerial Platform and Ladder Trucks 
Cl. 4: Tender No. 58-75-9: Ready-Mixed Concrete 
Cl. 5: Revised Schedule of Rates for Refuse By-law 

The Council took action as follows: 


Clauses 1 to 4 

MOVED by Aid. Volrich, 

THAT the recommendations of the City Manager contained in 
Clauses 1 to 4 be approved. 

- CARRIED UNANIMOUSLY 


cont ' d. . 
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Works & Utility Matters 
(August 22, 1975) (cont'd) 

Revised Schedule of Rates for 
Refuse By-law (Clause 5) 

MOVED by Aid. Bowers, 

THAT the proposed rates for 1975 be deleted; 

FURTHER THAT the new schedule of rates for 19 76 be approved 
and implemented effective November 1st, 1975. 

- CARRIED UNANIMOUSLY 


Harbours & Parks Matters 
(August 22, 1975) 


The Council considered this report which contains two 
Clauses identified as follows: 

CI. 1: Jericho Beach Property 

CI. 2: Properties Along Point Grey Road Acquired for Park 

The Council took action as follows: 

Jericho Beach Property 
(Clause 1) 


MOVED by Aid. Volrich, 

THAT Council approve the recommendation of the City Manager 
contained in this Clause, subject to the Federal Government 
delivering to the City, Letters Patent to the City Lot 5, District 
Lots 448 and 538 and Lot 6, District Lot 538, Plan 13977, for 
public park and recreation purposes. 

- CARRIED UNANIMOUSLY 

Properties along Point Grey 

Road Acquired for Park (Clause 2) 

Council noted delegation requests with respect to this Clause 
from the Downtown Eastside Residents' Association, Downtown Eastside 
Resources Board and the West Broadway Citizens' Committee. 

MOVED by Aid. Boyce, 

THAT the recommendation of the City Manager contained in this 
Clause be approved; 

FURTHER THAT Council not approve the delegation requests. 

- LOST 

(Aldermen Bowers, Harcourt, Kennedy, Marzari, Rankin, 
■ Sweeney, Volrich and the Mayor opposed) 

MOVED by Aid. Volrich, 

THAT consideration of this Clause be deferred to permit 
delegations on this matter to be heard later this day and that 
a representative from the Park be invited to be present at 
that time. 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 


Building & Planning Matters 
(August 22, 1975) 

The Council considered this report which contains five 
Clauses identified as follows: 

CI. 1: Rezoning Application: 245 West 16th Avenue 

(Mr. Weisborn and Mr. Mizrahi) 
CI. 2: Rezoning Application: 241 West 16th Avenue 

(Ronald Dent, Seventh Avenue Construction Ltd.) 
CI. 3: Historic Area Advisory Board (H.A.A.B.) 
CI. 4: Addition to House at 1212 Laurier Street 
CI. 5: Development Permit Board - Staffing 

The Council took action as follows: 

Clauses 1 and 2 

MOVED by Aid. Bowers, 

THAT the recommendations of the City Manager contained in 
Clauses 1 and 2 be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt, 

THAT the Director of Planning review the present zoning in 
the general area between Oak and Main, 16th and Broadway for 
report back to Council. 

- CARRIED UNANIMOUSLY 

Historic Area Advisory Board 
(HAAB) (Clause 3) 

MOVED by Aid. Bowers, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 

Addition to House at 1212 
Laurier Street (Clause 4) 

MOVED by Aid. Bowers, 

THAT this Clause be received for information and the Director 
of Permits and Licenses be instructed to take no further action on 
this matter. 

- LOST 

(Aldermen Harcourt, Marzari, Rankin, Volrich and the 
Mayor opposed) 

MOVED by Aid. Volrich, 

THAT this Clause be received for information. 

- CARRIED UNANIMOUSLY 

Development Permit Board: 
Staffing (Clause 5) 

MOVED by Aid. Volrich, 

THAT this Clause be received for information. 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 


Fire & Traffic Matters 
(August 22, 1975) 

The Council considered this report which contains two 
Clauses identified as follows: 

CI. 1: 1934 Barclay Street - Tree Relocation for 

Crossing - D.P.A. 70454 
Cl. 2: Closure of Water Street 

The Council took action as follows : 

1934 Barclay Street - Tree Relocation 
for Crossing - D.P.A. #70454 (Clause 1) 

MOVED by Aid. Bowers, 

THAT removal of the central tree in front of 1934 Barclay 
Street be approved subject to the developer bearing the expenses 
of removal as a condition of the crossing approval. 

- CARRIED UNANIMOUSLY 

Closure of Water Street 
(Clause 2) 


MOVED by Aid. Volrich, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 


Finance Matters 
(August 22, 1975) 

The Council considered this report which contains five 
Clauses identified as follows: 

Cl. 1: Public Information Leaflet - Various City By-laws 
Cl. 2: Quarterly Review of Revenue and Expenditures as at 

June 30, 1975 
Cl. 3: Tender Awards 
Cl. 4: 1976-80 Capital Program 

Cl. 5: Consultants for City Brief to Provincial 
Committee on Taxation 

The Council took action as follows : 
Clauses 1 to 5 

MOVED by Aid. Bowers, 

THAT the recommendations of the City Manager contained in 
Clauses 1, 2, 4 and 5 be approved and Clause 3 be received for 
information. 

- CARRIED UNANIMOUSLY 
(Alderman Boyce opposed in Clauses 2 and 5) 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 


Property Matters 
(August 22, 1975) 

The Council considered this report which contains five 
Clauses identified as follows: 

CI. 1: Dick Building, 1490 West Broadway - Lots 1 & 2, 

Block 351, D.L. 520 
Cl. 2: Lot C, Block 2 70, D.L. 52 6 - S/S 5th Avenue 

between Fir and Granville Streets 
Cl. 3: Demolitions 

Cl. 4: Flanders Installations Ltd. - Lots 17 to 20, 
Block 227, D.L. 526, 1807 Burrard Street 

Cl. 5: Thunderbird Neighbourhood Development - Blocks 
105 to 108, S.VI.k Section 28 and Block 96, 
Section 29 

The Council took action as follows: 

Dick Building, 1490 West 
Broadway (Clause 1) 

MOVED by Aid. Rankin, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 

S/S 5th Avenue between Fir and 
Granville Streets (Clause 2) 

MOVED by Aid. Rankin, 

THAT City Lot C be leased as detailed in this Clause; 

FURTHER THAT the recommendation of the City Manager contained 
in this Clause be approved. 

- CARRIED UNANIMOUSLY 

Demolitions 
(Clause 3) 

MOVED by Aid. Bowers, 

THAT this Clause be received for information. 

- CARRIED UNANIMOUSLY 

Flanders Installations Ltd. 
1807 Burrard Street (Clause 4) 

MOVED by Aid. Rankin, 

THAT the request of Mr. R. Anderegg to appear as a delegation 
on this subject be approved, and arrangements be left with the 
City Clerk. 

- CARRIED UNANIMOUSLY 

Thunderbird Neighbourhood 
Development (Clause 5) 

MOVED by Aid. Harcourt, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 


B. Subdivision Plan, Area 6, False 
Creek - Agreement with C.P.R. 

The City Manager under date of August 19, 19 75, submitted the 
following report of the False Creek Project Manager: 

" Purpose 

The purpose of this report is to obtain Council's approval of 
an agreement between the City and the C.P.R. with respect to 
relocation of the rail line in Area 6, False Creek and approval 
of certain expenses for expediting final signatures on the 
Subdivision Plan. 

Background 

Inherent in the Plan for Phase 1, Area 6, approved by Council 
following a public hearing and re-affirmed on several occasions 
since, is the relocation of the railway, right of way and 
tracks, closer to Sixth Avenue. The cost of so doing having 
been included in the budget request to Council, endorsed by 
Council on the 25th of February, 1975. 

A Subdivision Plan for Phase 1, Area 6 has been prepared by the 
Engineering Department and has been signed by the appropriate 
City approving officials. It has been discussed with Land 
Registry who have stated that it is in satisfactory form requir- 
ing only the signature of the C.P.R. before being acceptable for 
deposit. 

Before the C.P.R.. will sign the Subdivision Plan, an agreement 
is required between the C.P.R. and the City with respect to the 
relocation and the consequent exchange of property. As a result 
of several meetings scheduled by the Engineering Department, an 
agreement has been prepared which is satisfactory to the Law 
Departments of the City and the C.P.R. and now requires formal 
ratification by Vancouver City Council. In order to obtain the 
required signatures on the Subdivision Plan, the agreement. Sub- 
division Plan and certain supporting documents must be approved 
by certain C.P.R. and Marathon officials in Vancouver, in Toronto 
and in Montreal. Normally this procedure takes weeks or months 
but the local C.P.R. and Marathon officials are prepared to 
expedite the process by personally taking the documents to Toronto 
and Montreal in company with a representative of the Development 
Group. Council on July 29, 1975 directed that construction start 
in Phase 1, Area 6 if three conditions are met, one being that 
the City be satisfied that the Subdivision Plan is acceptable in 
principle to the Land Registry office. It is our objective to 
start construction as early as possible in September so as to 
fulfill our social and economic obligations. 

It is therefore recommended that: 


1. The agreement which is on file in the City Clerk's 
Office between the C.P.R. and the City of Vancouver 
be approved. 

2. That the Development Group pay the travelling expenses 
of a representative of Marathon/C.P.R. to visit Toronto 
and Montreal to expedite approval, charging such 
expenses to the Development Group Consultant's budget. 

The City Manager RECOMMENDS that the foregoing recommendations 
of the False Creek Project Manager be approved." ■ 

MOVED by Aid. Harcourt, 

THAT the recommendation of the City Manager contained in 
the foregoing report be approved. 


- CARRIED UNANIMOUSLY 
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CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver was 

held on Tuesday, August 11, 1970, in the Council Chamber, at 
approximately 9:30 A.M. 

PRESENT : His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 
ilardwick, Phillips, Rankin, 
Sweeney and Wilson 

ABSENT : Alderman Linnell (Civic Business) 

CLERK TO THE COUNCIL: R. Thompson 


PRAYER The proceedings in the Council Chamber were opened 

with prayer. 

'IN CAMERA ' MEETING 

The Council agreed to an 'In Camera' meeting later this 

day. 

ADOPTION OF MINUTES 

MOVED by Aid, Sweeney, 
SECONDED by Aid. Broome, 

T:IAT the Minutes of the Regular Council meeting (including 
'In Camera'), dated August 4, 1970, be adopted. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Rankin, 

THAT this Council resolve itself into Committee of the Whole, 
;.Iis Worship the Mayor in the Chair. 

- CARRIED 

REPORT REFERENCE 

Social Implications: 

Gastown Beautif ication Program 

The City Clerk informed the Council that the request by 
Council for a Report Reference from the Director of Social Planning/ 
Community Development is being made by arranging such Report 
Reference to take place at the August 13th meeting of the Standing 
Committee on Planning and Development. 

UNFINISHED BUSINESS 

It was agreed to defer the following matters to later in the 
proceedings, pending the hearing of delegations: 

(a) Grant: Vancouver Oral Centre for Deaf Children 

(b) Kerrisdale Beautif ication Project 

(c) Retirement Age Women Physicians Employed 

by the City 

(d) Grant: B.C. Civil Liberties Association 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 


C. Construction of the Provincial Government 
Complex on Blocks 51, 61 and 71, D.L. 541 

The City Manager under date of August 22, 1975, submitted the 
following report of the Director of Legal Services: 

"On 5 February, 1974, Council approved the terms of a letter 
dated 5 February, 1974, from the Minister of Public Works 
with respect to the development by the Province of Blocks 
51, 61 and 71, District Lot 541. Among the terms contained 
in the letter, the following relate to this report: 

(a) The Robson Street automobile ramp is to be relocated 
South on Howe Street. 

(b) The City would lease to the Province for 50 years for 
the sum of one dollar per year portions of the subsurface 
and air rights to the surrounding and enclosed streets as 
may be required by the Province for the development now 
and in the future. 

(c) The Province would lease to the City the existing build- 
ings on Block 51 for 50 years for the sum of one dollar 
per year, the surface of Block 51 to be maintained for 
public use. 

The Province has completed the construction of an automobile 
tunnel and a truck tunnel South of the intersection of Howe 
and Robson Streets which connect with the existing underground 
tunnel presently under lease to Pacific Centre Limited (Pacific) . 
The Province proposes to close the Robson Street automobile 
ramp on 2 September, 1975. 

Before the closure of the Robson Street ramp the following 
documents require the approval of Council : 

1. Howe Street Undersurface Lease 
between the City and the Province 

This lease grants to the Province the right to construct 
the aforesaid automobile and truck tunnels to take the 
place of the Robson Street ramp. Because these tunnels 
are connected to Pacific's underground tunnel (which is 
under lease to Pacific for 99 years) , the Province has 
requested that the Howe Street undersurface lease be for 
a term of not exceeding 99 years to ensure Pacific's 
access to the streets. The rent is one dollar. No taxes 
will be paid by the Province. The Province assumes all 
maintenance costs. Provision has been made to extend 
the truck tunnel to provide access by third parties. 

2. Easement between the City, 
the Province, and Pacific 

This easement grants to Pacific the right to use the auto- 
mobile and truck tunnels constructed by the Province. 
This will permit Pacific to gain access to the street sys- 
tem when the Robson ramp is closed. The term is the earlier 
of 99 years and the expiry of the Howe Street undersurfac§ 
lease. 

3. Easement between the City, 

The T. Eaton Realty Company, Limited, 
Pacific, and the Province 

This easement grants to the Province the right to use the 
truck tunnel in Block 52 (Eaton's) and the tunnel in Howe 
Street which is under lease to Pacific. This will permit 
the Province to enter the tunnel system at Howe Street 
South of Georgia Street in order to gain access to the 
Government complex. The term is 99 years. 

4. Partial surrender of the Block 52 
Undersurface Lease between Pacific, 
The City, and Canada Permanent 
Trust Company (Trustee) 

Under this agreement. Pacific surrenders to the City that 
Poi'tion of the undersurface of Robson Street leased to 
Pacific by the City for that portion of the Robson Street 
automobile ramp being relocated South on Howe Street. The 
Trustee releases its charge upon the said lands. The City 
releases a utility easement from the said lands. The docu- 
ment makes the necessary technical changes to the other 
leases given by the City to Pacific. 


cent ' d. 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 


Construction of the Provincial Government 
Complex on Blocks 51, 61 and 71, D.L. 541 
(continued) 


5. Amendment of the Block 52 Parking Lease 
between Pacific, the City, and the Trustee 

As a result of the relocation of the Robson Street ramp 
(which is part of the premises leased to the City by 
Pacific under the Block 52 parking lease) , the City sur- 
renders to Pacific those premises. Pacific grants to the 
City the use and enjoyment of the easements through the 
automobile tunnel granted to Pacific by the Province. 
The City surrenders its interest in the old ramp. 

6 . Orders-in-Council 

Under the Vancouver Enabling Act, 1968, the City entered 
into certain agreements relative to Pacific Centre. This 
Act has been amended empowering the parties to enter into 
the foregoing easements, leases and agreements and which 
requires the approval of the Lievtenant-Governor in Council. 

The Orders-in-Council are as follows: 

(a) Order-in-Council for approval of easements in favour 
of Pacific. 

(b) Order-in-Council for approval of easements in favour 
of the Government. 

(c) Order-in-Council for approval of partial surrender 
of Block 52 Undersurface Lease. 

(d) Order-in-Council for approval of amendment of Block 
52 Parking Lease. 

In addition, it is proposed that the Province and the City 
enter into a sidewalk easement agreement. As a result of 
the construction of the automobile tunnel and truck tunnel 
by the Province, part of the public sidewalk was removed. 
This easement grants to the City a right-of-way for a public 
sidewalk on parts of Block 61 and Block 71 owned by the 
Province. The term of the easement will coincide with the 
tern of the Howe Street undersurface lease. 

All of the foregoing documents are on file with the City 
Clerk for examination. 

Departmental Counsel for the Department of Public Works 
submitted to the City a form of lease which the Government 
is prepared to grant to the City covering the Court House »' 
Building on Block 51 . The Government is prepared to lease 
the building for a term equivalent to the Howe Street under- 
surface lease rather than 50 years as originally agreed to 
by the parties. The extension of this term is made on the 
understanding that the undersurface leases will be for terms 
of 99 years. The form of lease has yet to be reviewed by this 
Department. 

It is recommended that the aforesaid documents, namely: 

(a) the Howe Street Undersurface Lease between the City and 
the Province ; 

(b) the Easements between the City, the Province, and Pacific; 

(c) the Easements between the City, The T. Eaton Realty Com- 
pany, Limited, Pacific, and the Province; 

(d) the partial Surrender of the Block 52 Undersurface Lease 
between Pacific, the City, and the Trustee; 

(e) the Amendment of the Block 52 Parking Lease between 
Pacific, the City, and the Trustee; and 

(f) the sidewalk easement between the Province and the City; 

be approved and, following such minor amendments thereto as 
the Director of Legal Services may deem advisable, such docu- 
ments be executed on behalf of the City and the Seal of the 
City affixed thereto. 

It is further recommended that the aforesaid Orders-in-Council 
be approved as to form. 


cont ' d. 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Construction of the Provincial Government 
Complex on Blocks 51, 61 and 71, D.L. 541 
(continued) 


It is further recommended that the aforesaid lease of the 
Court House Building on Block 51 be accepted for a term 
equivalent to the Howe Street Undersurface lease and that, 
subject to the Director of Legal Services being satisfied 
as to the terms of such lease, the same be executed on behalf 
of the City and the Seal of the City affixed thereto. 

The City Manager RECOMMENDS that the foregoing report of the 
Director of Legal Services be adopted by Council. " 

MOVED by Aid. Harcourt, 

THAT the recommendation of the City Manager contained in the 
foregoing report be approved. 

- CARRIED UNANIMOUSLY 

D. Project 'Turn Down Traffic Volume' 

The City Manager under date of August 22, 1975, submitted 
the following report of the City Engineer: 
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" Project Status 

This demonstration project to further the use of carpools and staggered 
working hours was originally proposed in 1974 by the City as a UN Demonstration 
project.- Although this program did not proceed, the Transportation Development 
Agency (research arm of Transport Canada) has agreed to fund the project in 
the amount of $500,000. This represents a reduction from the $671,000 originally 
requested, but a reduction in project length to two years and elimination of 
some budget elements will make it possible to carry out a worthwhile study. 
If Council approves, the project is scheduled to begin October 1, 1975. 

City Cost 

The City's contribution to the project, largely in the form of support 
services such as data processing, office space, payroll, etc., is estimated 
at $158,000. Only about $30,000 "out-of-pocket" expenditure by the City will 
be required for this project during 1975-1977. The majority of this expense 
will be dealt with through the normal budget process, but some funding ($10,000) 
will be required before finalization of the 1976 Budget, primarily for con- 
sulting services to assist City staff in the initial stages of the project. 
As is usual with Federal grants, the City will also have to provide interim pro- 
ject financing since the Federal share is paid quarterly in arrears. The Deputy 
Director of Finance has advised that if Council approves this project, funds 
for 1975 can be provided from Contingency Reserve. 

Staffing 

On the basis of verbal advice of approval from the Federal Government, 
the Personnel Department has classified the proposed project positions and 
placed advertisements to save time. However, staff cannot be hired until 
Council has formally approved the proposed positions, which are temporary for 
two years. They are: 

a) Project Manager - Branch head level position at pay grade 33 ($1,763 - 
$2,114) responsible for overall as well as day to day technical and 
administrative control and direction. 

b) Project Analyst - a technical position at pay grade 28 ($1,401 - $1,677) 
to carry out technical analyses, supervise data collection, prepare 
research reports, etc. 

c) Information Officer - pay grade 24 ($1,173 - $1,401) - to handle the 
publicity program; deal with media, advertising consultants; prepare press 
releases, and brochures; prepare program reports. 

d) Clerical and support staff - two to three clerical and support staff will 
be required, depending on the stage of development of the project. These 
will be Clerk-Typist II. 


cont ' d. . . . 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Project 'Turn Down Traffic 
Volume' (continued) 


RECOMMENDATIONS 

The City Engineer RECOMMENDS: 

i. That Council authorize the Mayor to enter into an agreement, satisfactory 
to the Director of Legal Services, with the Transportation Development 
Agency for carrying out Project Turn Down Traffic Volume. 

ii. That expenditure of $10,000 for consulting costs and office furniture and 
equipment for Project Turn Down Traffic Volume be authorized at this time, 
to be provided from Contingency Reserve. 

iii. . ■ That the staff positions for this project as outlined above be approved 

(during the classification process, the V.M.R.E.U. has concurred with 
these positions). Funding for these will be by the Federal Government. 

The City Manager RECOMMENDS that the above report 
of the City Engineer be approved." 

MOVED by Aid, Harcourt, 

THAT the recommendation of the City Manager contained in 
the foregoing report be approved. 

- CARRIED UNANIMOUSLY 


The Council recessed at approximately 10:50 a.m., and following 
an 'In Camera' meeting in the Mayor's Office, reconvened in open 
session in the Council Chamber at 2:00 p.m. 


The Council, in Committee of the Whole, reconvened in the 
Council Chamber at 2:00 p.m., with Mayor Phillips in the Chair 
and the following members present: 

PRESENT: Mayor Phillips 

Aldermen Bowers, Boyce, Cowie, Harcourt, Kennedy, 
Marzari, Rankin, Sweeney and Volrich 

DELEGATIONS AND UNFINISHED BUSINESS 

Imperial Gas Station at 
12th Avenue and Cambie 

Council at its meeting on August 12, 1975, approved the 
request of Imperial Oil Co. Ltd. , to appear as a delegation on 
this matter. 

Submitted for Council's information was an appendix to the 
August 8, 1975 Manager's report which lists existing self-serve 
gas stations in the City; the Manager's report dated July 18, 19 75, 
on this matter and Council's action of July 28, 1975, on that 
report. 

Mr. S.A. Ruocco, Senior Accounts Executive, Imperial Oil Ltd., 
addressed Council and circulated a letter dated August 20, 1975, 
for consideration. The previous application for a self-serve gas 
station on this property did not include retention of the service 
bays. Mr. Ruocco advised that Imperial Oil will retain and fully 
staff the service bays at this location. Imperial Oil was 
requesting reconsideration of their request for a self-serve gas 
station at 12th Avenue and Cambie on this basis. 

MOVED by Aid. Cowie, 

THAT the proposal by Imperial Oil Co. Ltd., to convert the 
station at 12th Avenue and Cambie to a self-serve gas station 
be approved, subject to retention and continued full operation 
of the service bays. 


- CARRIED UNANIMOUSLY 
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DELEGATIONS AND UNFINISHED BUSINESS (cont'd) 

Redrafting of boundary between Crown 
and Camosun Streets: Vicinity of 
20th - 25th Avenues 


Council on August 12, 1975, approved a delegation request of 
the Endowment Lands Regional Park Committee on redrafting of the 
boundary between Crown and Camosun Streets in the vicinity of 
20th - 25th Avenues. 

Also before Council was an extract from the Manager's report 
dated July 25, 1975 (Property Matters) on this matter which 
Council approved on July 29, 1975. A letter from the Park Board 
dated August 20, 1975, was also before Council for consideration. 
This letter requested Council 

(1) to consider an early transfer of the Camosun Bog 
park site to the care and custody of the Park 
Board; 

(2) that Camosun Street not be extended through the 
Camosun Bog and the alignment be included within 
the park; 

(3) the matter of optimum boundaries in the vicinity of 
21st Avenue be deferred to the joint attention of the 
Property & Insurance Department, City Planning 
Department and Park Board Planning Department, for 
report back, and 

(4) the Engineering Department be requested to dis- 
continue fill-dumping in this area. 

Mr. I. Bain, addressed Council on behalf of the Endowment 
Lands Regional Park Committee on the following points raised in 
their brief dated August 11, 1975, which had been previously 
circulated to Council members: 

(1) That the Camosun Street right-of-way not be completed 
but turned into park acreage and left in a natural 
state, since the proposed redrawing of boundaries will 
remove any need to open up this street; 

(2) That the fragile and irreplaceable Camosun Bog will be 
separated from housing developments by a buffer strip 
which will give the park a pleasing natural edge; 

(3) The area designated for park following the exchange 
of present park and residential zones be declared a 
city park as soon as possible. 

MOVED by Aid. Bowers, 

THAT resolutions (2) and (3) of the Park Board be approved; 

FURTHER THAT the Engineering Department be included in this 
resolution. 

- CARRIED UNANIMOUSLY 

During discussion of this item, the City Engineer advised that 
his Department is no longer fill-dumping in this area. 

DELEGATIONS AND COMMUNICATIONS (cont'd) 

Use of No. 2 Firehall 

As agreed. Council heard representations from Ms. Mallie E. 
Boman, Artistic Director, the Actors' Workshop, requesting Council's 
approval for the use of the old No. 2 Firehall at the corner of 
Gore and Cordova as a performing arts workshop space. Ms. .Boman 
requested that demolition of the building be deferred and a report 
back to Council be requested from the appropriate civic departments. 

cont'd. . . . 
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DELEGATIONS AND COMMUNICATIONS (cont'd) 

Use of No. 2 Fireball 
(continued) 


Ms. Boman had previously circulated to Council members a 
brief in support of the Actors' Workshop's request. 

Ms. Jean Swanson, DERA, also spoke and urged Council to 
retain this building for community use. 

MOVED by Aid. Cowie, 

THAT the proposal of the Actors ' Workshop be referred to 
the City Manager for report back, after consultation with the 
Director of Planning and the Director of Social Planning; in 
the meantime, the building be secured from vandalism and 
demolition not be proceeded with. 

- CARRIED UNANIMOUSLY 

DELEGATIONS AND UNFINISHED BUSINESS (cont'd) 

Proposed Signs at 8877 
Granville Street 


Council on August 12, 1975, approved a delegation request 
from Donald A. Burns, on behalf of Miss Drebot with respect to 
removal of the Laing Bridge advance signing from the front of 
her property. 

Council also had for information, the following report of the 
City Manager dated August 18, 1975, on this matter: 


"INTRODUCTION 

The new Laing Bridge connecting the City of Vancouver to Sea Island 
at the south end of Granville Street is scheduled to open in the very near 
future. This Bridge will provide a major traffic link between the City of 
Vancouver and Vancouver's International Airport on Sea Island. In order to 
facilitate the movement of traffic, direct connections to this Bridge under 
free flow conditions are provided for both westbound and eastbound traffic on 
Marine Drive. 

ROADWAY LAYOUT AND SIGNING 

The main route for Vancouver traffic destined to the airport is 
anticipated to be via Granville Street to Marine Drive, and onto the Laing 
Bridge ramp. At the same time it is expected that a significant portion of 
the traffic on Marine Drive, west of the Laing Bridge, will continue to 
travel eastbound on Marine Drive past the Laing Bridge. Because of the need 
to provide adequate roadway capacity for these two major traffic components 
along Marine Drive eastbound (namely that component destined to the airport 
and that component destined east on Marine Drive) in the immediate vicinity of 
the Bridge approach ramp, a roadway layout to facilitate free flow traffic con- 
ditions has been provided. More specifically, prior to this ramp there are 
three traffic lanes on Marine Drive. At the point where the Bridge approach 
physically separates from Marine Drive, the two most northerly lanes (inside 
lanes) lead to the Bridge, while the southerly lane (curb lane) contlnes as 
Marine Drive (refer to attached sketch). 

In order to permit this high capacity roadway layout to be effective, 
it is essential that adequate notice be provided to motorists in advance of the 
point where the bridge ramp begins. Suitable advance notice in the form of 
properly designated and well located traffic signs will allow drivers sufficient 
time to manoeuver into their proper lane prior to reaching the point where the 
airport ramp physically separates from Marine Drive. 

In this cape it is most desirable that a satisfactory sign be located 
1,000 feet in advance of the major divergent point as well as a sign at the 
divergent point. This design will minimize erratic driving patterns and traffic 
accidents. 

COMPLAINT BY CITIZEN 

The necessary advance notice consists of two green informational signs 
(each 13 '-6" x 4'6") attached to a common overhead support. This signing is 
to be located on street allowance opposite 8877 Granville Street. The 
abutting zoning in the area where the sign is located is residential (RM-3, 
multiple dwelling district) and most buildings in this area are residential. 
The signs and support posts are located adjacent to a residential property which 
also functions as a non-conforming use (beauty salon). This non-conforming use 
has been approved by the City of Vancouver. 


cont 'd. . . . 
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DELEGATIONS AND UNFINISHED BUSINESS (cont'd) 

Proposed Signs at 8877 Granville 
Street (continued) 

The complainant, Miss Rose Drebot, resides and does business in the 
affected residential property. She has requested that the sign be relocated 
either north or south of her property. In her most recent correspondence she 
has proposed that the sign be relocated to the vacant lot 33 ft. to the north 
of her property. 

SIGN LOCATION ALTERNATIVES 


Apart from the existing location, there are three main alternative 
sites to consider, namely: - 

1. Further south - beyond the Drebot property. 

2^ A few hundred feet further north of the Drebot property. 

3. 33 feet further north of the Drebot property. 

If this sign were located about 100 feet further south, it would be 
virtually ineffective since drivers southbound on Granville Street would not 
be able to read the sign clearly due to the curved alignment of Granville 
Street. A location further south than 100 ft. is totally impractical. 

If this sign were located a few hundred feet further north on Granville 
Street, the impact of the sign message would be unsatisfactory, since the 
notice would be seen by motorists too far in advance of the airport ramp. 

If this sign were located about 33 feet further north, it would be about 
as effective as its present location. The abutting property to this proposed 
sign location is presently vacant. However, the property owner, who lives 
adjacent to the vacant lot, has expressed serious concern about the sign being 
located adjacent to this property. Based upon a preliminary cost analysis, it 
is estimated that it would cost approximately $10,000 to relocate this sign 
about 33 feet as much of the sign structure is already in place. 

CONCLUSION 

The Engineering Department has carefully considered the complaint of 
Miss Rose Drebot, and based upon the foregoing examination, it is concluded 
that the sign facility should not be relocated. While it is unfortunate that 
this sign is located in front of her property, from the standpoint of overall 
public safety and economy, it is not desirable to relocate the sign. This has 
been conveyed to Miss Drebot in the form of a meeting an Engineering Department 
representative had at her residence, plus a subsequent written report sent to 
her on July 22, 1975. 

The City Manager submits the matter to Council for INFORMATION. " 

The City Clerk advised that during the lunch recess, he had 
been informed that Mr. Burns, Solicitor for Miss Drebot was ill 
and therefore unable to attend. The City Clerk had contacted 
Mr. Burns' office and requested that an alternate representative 
appear before Council this day. No representative of Miss Drebot 
was present in the Council Chamber. 

Mrs. N. Johnson spoke against the relocation of the advance 
signing in front of her property at 8851 Granville. 

Mr. Gascoyne, Assistant City Engineer - Traffic and Trans- 
portation, spoke to the City Manager's report. 

MOVED by Aid. Bowers, 

THAT the report of the City Manager be received for information 
and no further action be taken on this matter. 


- CARRIED UNANIMOUSLY 


Alderman Cowie requested that the City Engineer beautify the 
area adjacent to the signing to the greatest extent possible. 
The Mayor so directed. 
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Harbours & Parks Matters 
(August 22, 1975) (cont'd) 

Properties Along Point Grey Road 
Acquired for Park (Clause 2) 
(continued) 


Council earlier this day deferred consideration of this 
Clause to permit delegations on this matter. 

It was noted that representatives of the Park Board were 
unable to be present at this time because of a previously arranged 
meeting with the Hon. B. Danson, Minister of State for Urban 
Affairs . 

Council heard representations from Mr. B. Eriksen, DERA and 
Miss Libby Davies, Chairperson, Downtown Community Resource Board 
urging retention of the Point Grey properties and Seagate Manor 
in particular, as the accommodation provided in those buildings 
is vitally needed. 

Mr. Gutstein representing Mr. Carl Lehan, West Broadway Citizens' 
Committee, also spoke against demolition of Seagate Manor and supported 
the proposal of the Kitsilano Planning Committee that Seagate Manor 
be used as a relocation centre for Kitsilano tenants displaced because 
of the City constructing housing. 

MOVED by Aid. Bowers, 

THAT the recommendation of the City Manager contained in this 
Clause be approved. 

- LOST 

(Aldermen Harcourt, Kennedy, Marzari, Rankin, Sweeney 
and Volrich opposed) 

MOVED by Aid. Cowie , 

THAT consideration of this Clause be deferred, to afford the 
Park Board an opportunity of appearing before Council on this 
matter . 

- LOST 

(Aldermen Boyce , Harcourt, Kennedy, Marzari, Rankin, 
Sweeney and Volrich opposed) 

MOVED by Aid. Rankin, 

THAT the residentially developed sites along Point Grey Road 
(including Seagate Manor) which were acquired for parkland, be 
used as relocation centres for people in special need through 
displacements ; 

FURTHER THAT the Director of Planning be instructed to 
apply for the available grants and loans from the Federal 
Residential Rehabilitation Program, these monies to be applied 
toward the cost of any necessary up-grading of these buildings. 

(Deferred to later 
this day) 

MOVED by Aid. Volrich, 

THAT further debate on Alderman Rankin's motion be deferred 
to later this day. 

- CARRIED 


(Aldermen Harcourt, Marzari, Rankin and Sweeney opposed) 
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DELEGATIONS AND OTHER REPORTS (cont'd) 

Report of Standing Committee 
on Planning and Development, 
August 14, 1975 


Bus Shelters 
(Clause 1) 

Council earlier this day agreed to hear representations 

from: 

(a) Mr, T. Peters, representing Goodwill 
Advertising Limited 

(b) Mr, W. Nicolle, General Manager, City Bench Co., 
(Superior Signs Ltd, ) . 

When considering this report, Mr, Ted Peters and Mr, W, Nicolle 
reiterated the statements contained in their communications both 
dated August 22, 1975, Both asked that Council request the J,C, 
Decaux Company to negotiate with them with respect to provision 
of benches at bus stops in the City, 

MOVED by Aid, Bowers, 

THAT recommendation A of the Committee contained in this 
Clause be approved, 

- CARRIED 

(Alderman Marzari opposed) 

MOVED by Aid, Bowers, 

THAT recommendations B, C and D of the Committee contained in 
this Clause be approved, 

- CARRIED UNANIMOUSLY 

MOVED by Aid, Rankin, 

THAT Mr, T, Peters, representative of Goodwill Advertising 
Limited and Mr, W, Nicolle, General Manager, City Bench Co,, 
(Superior Signs Ltd, ) , be invited to appear before the Standing 
Committee on Planning and Development on the matter of benches 
at bus shelters before any final decision is made with respect to 
bus shelters in the City, 


- CARRIED UNANIMOUSLY 
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Council recessed at 3.15 p.m. and, following an 'In Camera' 
Meeting in the Mayor's office, reconvened in open session in the 
Council Chamber at 4.45 p.m. 

CITY MANAGER ' S AND OTHER REPORTS (cont'd) 

Harbours and Parks Matters 
(August 22 , 1975) 

Properties Along Point Grey Road 
Acquired for Park (clause 2) 

Earlier in the proceedings. Council resolved that further 
debate on Alderman Rankin's motion be deferred to later this day. 

With the permission of Council, Alderman Rankin varied his 
motion to read as follows: 

"THAT the residentially developed sites along Point Grey 
Road (including Seagate Manor) which were acquired for 
parkland, be used as relocation centres for people in 
special need through displacements caused by City Council 
actions . 

FURTHER THAT the Director of Planning be instructed to 
apply for the available grants and loans from the Federal 
Residential Rehabilitation Program, these monies to be 
applied toward the cost of any necessary up-grading of 
these buildings." 

(Underlining denotes addition) 

MOVED by Aid. Kennedy (in amendment) 

THAT the word 'temporarily' be inserted between the words 'be' 
and 'used' in the first part of the above motion. 

- LOST 

(Aid. Bowers, Boyce , Cowie , Harcourt, Marzari, 
Rankin, Volrich and the Mayor opposed) 

It was agreed to vote on Alderman Rankin's motion in two parts 
and to reverse the order: 

MOVED by Aid. Rankin 

THAT the Director of Planning be instructed to apply for the 

available grants and loans from the Federal Residential Rehabilitation 

Program, these monies to be applied toward the cost of any necessary 

up-grading of these buildings. 
^ ^ ^ ^ _ CARRIED 

(Aid. Bowers, Boyce, Cowie and the Mayor opposed) 

MOVED by Aid. Rankin 

THAT the residentially developed sites along Point Grey Road 
(including Seagate Manor) which were acquired for parkland, be used 
as relocation centres for people in special need through displace- 
ments caused by City council actions. 

- (lost) 

MOVED by Aid. Volrich 

THAT the above motion be deferred. 

- LOST 

(Aid. Bowers, Boyce, Cowie, Harcourt, Kennedy, Marzari, 
Rankin, Sweeney and the Mayor opposed) 

The motion to defer having lost, the motion of Alderman Rankin 
was put and, a tie-vote having resulted, the motion was declared LOST 

(Aid. Bowers, Boyce, Cowie, Volrich and the Mayor opposed) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS 


A . General Report, August 7, 1970 
Works and Utility Matters 

(i) Shineraina 70 for Cystic Fibrosis (Clause 4) 

The Board of Administration submitted the following report by 
the City Engineer for Council's consideration: 

"The Alma Mater Society of the University of British Columbia, 
together with Trinity College and the British Columbia Institute 
of Technology, propose to hold a Shinerama or Shoe Shine Day 
on Friday, September 18, 1970, as a fund raising campaign to 
aid the Canadian Cystic Fibrosis Foundation. To accomplish 
this they are requesting permission to shine shoes on City 
sidewalks which requires approval of City Council, as per 
Sections 69(2) and 71(1) of the Street and Traffic By-law. 
Approximately 1,500 students are expected to participate and 
will be deploying themselves around the Greater Vancouver area. 

No objections have been raised by the Police or the Shoe Shine 
operators of Vancouver and the only requirement needed from a 
traffic standpoint is that clearance be left on the sidewalk 
to allow free pedestrian movement. 

If permission is granted to the Alma Mater Society of the 
University of British Columbia to place shoe shine boxes on 
City street allowance and to hold a Shoe Shine day in Vancouver 
on September 18, 1970, such permission should be subject to the 
following conditions: 

(a) Provision of adequate insurance coverage satisfactory to 
the Corporation Counsel indemnifying the City against all 
possible claims which may result. from the Shinerama. 

(b) That six foot clearance in the Downtown area and four 
foot clearance in the residential areas be available for 
the free movement of pedestrians along the sidewalks." 

MOVED by Aid. Sweeney, 

THAT the request to hold a Shinerama as set out in the City 
Engineer's report be approved, subject to the following conditions: 

(a) Provision of adequate insurance coverage satisfactory to 
the Corporation Counsel indemnifying the City against all 
possible claims which may result from the Shinerama. 

(b) That six foot clearance in the Downtown area and four 
foot clearance in the residential areas be available for 
the free movement of pedestrians filong the sidewalks. 


(ii) Balance of Works and Utility Matters 

MOVED by Aid. Broome, 

THAT Clauses 1, 2 and 3 of the report of the Board of Adminis- 
tration (Works and Utility matters), dated August 7, 1970, be 
adopted . 


Social Service and Health Matters 

MOVED by Aid. Broome, 

THAT the report of the Board of Administration (Social Service 
and Health matters), dated August 7, 1970, be received for 


- CARRIED 


- CARRIED 


(No action was taken on Clause 5 of 


the report) 


information . 


- CARRIED 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

II . Report of Standing Committee on 
Planning and Development 
(August 21, 1975) 

Downtown Eastside Rezoning 
(Clause 1) 

MOVED by Aid. Bowers 

THAT the recommendation of the Committee, contained in this 
clause, be approved. 

- CARRIED 

(Aid. Cowie opposed) 


At this point in the Meeting, the Council 
recognized Madame Jeanne Sauve , Minister of 
the Environment, and members of her staff, 
who were present in the Council Chamber. 


Alderman Boyce left the meeting at this point. 


RISE FROM COMMITTEE OF THE WHOLE 

MOVED by Aid. Volrich 

THAT the Committee of the Whole rise and report, 


- CARRIED UNANIMOUSLY 


MOVED by Aid. Volrich 
SECONDED by Aid. Sweeney 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 
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BY-LAWS 

1. BY-LAW TO FIX THE AMOUNT TO BE PAID 
ANNUALLY TO THE COMMISSIONERS OF THE 
BOARD OF PARKS AND RECREATION 

MOVED by Aid. Volrich 
SECONDED by Aid. Bowers 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Volrich 
SECONDED by Aid. Bowers 

THAT the By-law be given second and third readings and the 

Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

2. BY-LAW TO AMEND BY-LAW NO. 4876, BEING 
THE DEVELOPMENT PERMIT BOARD AND DEVEL- 
OPMENT PERMIT ADVISORY PANEL BY-LAW 

MOVED by Aid. Bowers 
SECONDED by Aid. Sweeney 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Bowers 
SECONDED by Aid. Sweeney 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

3. BY-LAW TO AMEND BY-LAW NO. 4783, 
BEING A ZONING AMENDMENT BY-LAW 

MOVED by Aid. Rankin 
SECONDED by Aid. Sweeney 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Rankin 
SECONDED by Aid. Sweeney 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 


- CARRIED UNANIMOUSLY 
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BY-LAWS (Cont'd) 

4. BY-LAW TO AMEND BY-LAW NO. 3575, 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW 


MOVED by Aid. Rankin 
SECONDED by Aid. Sweeney 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Rankin 
SECONDED by Aid. Sweeney 

THAT the By-law be given second and third readings and the 

Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

5. BY-LAW TO AMEND BY-LAW No. 4531 
BEING THE REFUSE BY-LAW. 


The City Clerk advised that, as a result of Council's action 
earlier this day, when considering the City Manager's report 
(Works and Utility Matters) Clause 5, regarding Revised Schedule of 
Rates for Refuse By-law, the By-law is now withdrawn. 


MOTIONS 

A. Closing, Stopping up and 
subdividing with abutting 
lands . 


MOVED by Aid. Boyce 
SECONDED by Aid. Sweeney 

THAT WHEREAS: 

1. The City of Vancouver is the owner of all the streets 
and lanes lying within the limits of the City of Vancouver; 

2. The City is subdividing its lands and portion of the 
Canadian Pacific Railway Company's lands between Birch Street 
and Cambie Street, north of 6th Avenue; 

3. The Canadian Pacific Railway Company is agreeable to 
the relocation of their right-of-way and the exchange of lands 
in this area to accommodate the subdivision; 

4. The portion of Heather Street adjacent to Block 278, 
and the portion of Alder Street adjacent to Block 2 74 both of 
District Lot 526 and deemed dedicated by the deposit of Plan 590 
lying to the north of the north side of 6th Avenue are surplus 
to the City's highway requirements. 


Cont • d . 
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MOTIONS (cont'd) 

Closing, Stopping up and 
subdividing with abutting 
lands. (Cont'd) 


THEREFORE BE IT- RESOLVED THAT the portions of Heather Street and 
Alder Street lying to the north of the northerly limit of 6th 
Avenue and being adjacent to Blocks 278 and 274 respectively. 
District Lot 526 and deemed to be dedicated by the deposit of 
Plan 590, the same as shown outlined red and green respectively 
on plan prepared by A. Burhoe, B.C.L..S. dated July 11, 1975 and 
marginally numbered LA 378, a print of which is attached hereto, 
be closed, stopped up and title taken thereto and 

BE IT FURTHER RESOLVED THAT the said closed roads be subdivided 
with the abutting lands : 

AND BE IT FURTHER RESOLVED THAT Council's resolution of July 22, 
1975, be rescinded. 


(FALSE CREEK DEVELOPMENT AREA 6) 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY. 

NOTICE OF MOTION 

The following Notices of Motion were submitted to the Meeting 
and recognized by the Chair: 

1 . Cancellation of Canadian Urban Demonstration Program (CUDP) 

MOVED by Aid, Volrich 

THAT WHEREAS: 

(a) The Urban Demonstration Program, when announced by the 
Federal Government, was greeted with approval and high 
expectations by all cities across the country; 

(b) The Program was of particular importance to the City of 
Vancouver which, in agreeing to host the United Nations 
Habitat Conference in May, 1976, was "led along" by the 
Federal Government in the expectation of receiving some 
significant capital contribution for some project which 
would commemorate the Conference and its importance, and 
which would be of lasting benefit to the citizens of 
Vancouver; 

(c) The City is being obliged to incur substantial costs in 
connection with the Conference and in otherwise having 
to assume very considerable responsibilities; 

(d) The City and Provincial Governments, and a great many 
individuals, officials, and organizations have gone to 
a great deal of time and effort in considering and 
preparing proposals to the Federal Government in accord- 
ance with the announced terms and purposes of the Program, 
all of which are now effectively rendered as a colossal 
waste of time and effort; 


cent ' d . . 
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NOTICE OF MOTION (Cont'd) 


Cancellation of Canadian Urban 
Demonstration Program (CUDP) (Cont'd) 


(e) It is considered incredible by the Council of the City 
of Vancouver that such a Program should be discontinued 
abruptly by the Federal Government, while at the same time 
the Federal Government, among other comparisons, provides 
285 millions of dollars in funds in this fiscal year to 
continue with such questionable programs as L.I. P. 


THEREFORE BE IT RESOLVED as follows: 


That, in the light of the discontinuance of the C.U.D.P. program, 
the City of Vancouver request the Federal Government to approve 
a special allocation of capital funds of at least $3 million to 
the City of Vancouver in consideration of the City sponsoring 
the U.N. Habitat Conference in 1976, such funds to be used by 
the City in connection with such capital project or projects as 
the City may consider to be most appropriate having regard to 
the original objectives of the C.U.D.P. program and the U.N. 
Conference. 

(Notice) 


2 . Public Hearings in respect of 
rezonings in residential areas . 

MOVED by Aid. Volrich 
THAT WHEREAS: 

(a) Applications for rezonings in residential areas are 
often matters of both general and local interest 
and concern; 


(b) Present procedures for notices of Public Hearings to 
affected residents are at time inadequate; 

THEREFORE BE IT RESOLVED THAT the following general guidelines 
be followed in respect of such Public Hearings: 

1. That, as far as may be practical, notices to nearby 
residents shall extend to an area of at least a 
2-block radius from the location of the proposed 
development ; 

2. That such notices shall also be given to known community 
organizations which are active or interested in the 
general area; 

3. That such notices shall, as far as may be possible, be 
mailed or delivered so as to give at least three weeks 
notice to affected residents and community organizations; 

4. That in appropriate situations where the rezoning may be 
of general community interest, notice also be published 
in any local newspaper circulating in the area; 

5. That in appropriate situations the City's Planning 
Department sponsor an informational public meeting in 
the affected local community at least two weeks prior 
to the date of the Public Hearing. 

6. Council re-affirm its previous resolutions that Public 
Hearings be scheduled for the evening, except for 
minor amendments to the Zoning and Development By-law. 


(Notice ) 
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NOTICE OF MOTION (Cont'd) 

3 . Minaki Lodge . 

MOVED by Aid. Rankin 

THAT Council reconsider the demolition of Minaki Lodge, 1138 
Nelson Street, and the notice for vacant possession of the apartment 
by October 31, 1975. 

(Notice ) 


4 . Transient Housing 

MOVED by Aid. Kennedy 
SECONDED by Aid. Sweeney 

THAT WHEREAS needy people are displaced from time to time 
by demolition of housing required for various civic purposes 
and by decisions of City Council; 

AND WHEREAS relocation can be a difficult and sometimes 
impossible matter within the usual time limits and in view of 
the critical housing situation in Vancouver; 

THEREFORE BE IT RESOLVED THAT the City Manager be requested 
to report on the feasibility of the City acquiring properties 
which can be redeveloped to house such persons until such time as 
more permanent and suitable accommodation can be secured by them 
or for them. 

(Notice ) 


ENQUIRIES AND OTHER MATTERS 

Public Hearing on 
Downtown Rezoning . 

MOVED by Aid. Bowers 
SECONDED by Aid. Rankin 

THAT Council authorize the Director of Planning to expend up 
to $5,000 for display advertising in The Sun and The Province for 
the forthcoming Public Hearing on Downtown Rezoning; the Director 
of Finance to report on source of funds. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Rankin 
SECONDED by Aid. Bowers 

THAT the Public Hearing on Downtown Rezoning be held on the 
evening of September 25, 1975, commencing at 7.30 p.m., in the 
Council Chamber on the Third Floor, City Hall. 

- CARRIED UNANIMOUSLY 


Council adjourned at 5 p.m. 


******* 


The foregoing are Minutes of the Regular Council Meeting 
of August 26, 1975, adopted on September 16, 1975. 
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WORKS AND UTILITY MATTERS 
CITY ENGINEER'S REPORT 


RECOMMENDATIONS : 

1. Sewer Construction In Charles - Adanac Neighbourhood 

The City Engineer Reports as follows: 

"The City Is proceeding with sale of single - family lots In the 
Charles/Adanac neighbourhood (William and Napier Streets from Cassiar 
to Boundary). In order to permit these lots to be marketed, it will 
be necessary to do extensive sewer construction in this area. Due to 
the poor soil conditions, construction costs will be high. 

The estimated total cost for sewer construction is $270,000. 

I RECOMMEND that $270,000. be appropriated as follows: 

a) $262,000. from Sewers Capital Budget Account 112/2001. 

b) $8,000. from Sewers Capital Budget Account 118/7901, 
'City Subdivisions - Unallocated'." 

The City Manager RECOMMENDS that the foregoing be approved. 


2. Storm Sewer Construction on Dundee and Killarney Streets Prior 
to Paving 

The City Engineer Reports as follows: 

"Dundee and Killarney Streets between Klngsway and 41st Avenue 
are scheduled for paving during the 1975 paving program. At the present 
time there are sanitary sewers only on these streets. Since this Is 
an existing twin sewer area, storm sewers must be constructed prior 
to paving. 

The estimated total cost for sewer construction is $190,000. 

I RECOMMEND that $190,000. be appropriated from Sewers Capital Budget 
Account 118/7903, 'Prior to Paving - Unappropriated'." 

The City Manager RECOMMENDS that the foregoing be approved. 


3 . Purchase of Aerial Platform and Ladder Trucks • 

j The City Manager submits the following report of the City Engineer: 

' "Starting in 197^, an expanded traffic signal construction program, was 

approved by City Council for the immediate improvement of traffic conditions on 
City streets. This work is being done by the Engineering Department., It is 
expected that this program will continue at approximately this level for the next 
five years. 

The trained staff are available and trucks can be rented for this 
construction work, but there are not enough City owned trucks with mounted aerial 
equipment on hand to carry out both the necessary maintenance program and this 
construction work. Costs can be reduced if the City acquires its own aerial units. 

I 

j To complete the traffic signal construction program on time, two additional 

j aerial trucks are required. These units can be obtained by: 
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(WORKS - 2) 


Comparative Costs : 

(1) Leasing 

The cost of leasing two tracks is approximately $2,000 per month. The City is 
currently renting an aerial platform truck from Truckweld Equipment Ltd. at $934-. 50 
per month plus gas, oil and insuranceo Therefore, the annual cost of leasing two 
units would be approximately $24-, 000 per years, 

(2) Outright Purchases 

The cost of City owned and maintained aerial platform trucks would be as follows 

Annual Costs - Capital 
Operating Maintenance and 
Interest on Capital 


Description 

1 - Aerial platform truck now 
on rental from local dealer 


1 - New 32 ft, aerial ladder truck 


Capital Cost 
$19,600 

($17,600 plus $2,000 
for outfitting) 

$21,000 (complete) 
Total Annual Cost 


),200 


$ 5 ,^00 
11,600 


The total capital cost will be recovered within four years since there will be 
a reduction in annual c-osts to the traffic signal accounts of about $12,000 per year, 
the two trucks are provided through outright purchase. In order to provide this savin 
as soon as possible these trucks should be purchased from local stock. 

Because the City owns other aerial tinicks, the fleet can always be reduced 
after five years without any change in the overall fleet economics. That is, these 
two extra trucks can be worked into the fleet for the remainder of their useful life 
instead of purchasing replacements for existing units. 

The Comptroller of Budgets advises that if this report is approved the source 
of funding for the purchase of these vehicles, $4-0,600 will be Contingency Reseirve. 

The City Engineer RECOMVIEMDS that $40,600 be provided from Contingency Reserve 
for the purchase of two aerial ladder trucks." 

The City Manager RECOMMENDS that the above report of the ' 
City Engineer be approved. 


4 . Tender No. 5 8-75-9 - Ready -Mixed Concrete 

The City Manager submits the following report of the City Engineer and Purchas* 
Ing Agent; 

"Tenders for the above were opened on August 5th, 1975 and referred to the City 
Engineer and Purchasing Agent for report* 

The working copy of the tabulation Is on file In the Purchasing Agent's Office, 

Funds for all purchases are available In the Annual Revenue and Capital Budgets. 

Provision was made In the Tender document for the City to award more than one 
contract so that concrete may be obtained for each job from the supplier's depot 
that results In the lowest on-site cost after the City's hauling costs are considered. 

Approximately 60% of the concrete will be delivered by the supplier and the re- 
maining 40% will be picked up from the supplier's depot by city vehicles. The city 
picks up concrete because all the suppliers levy a surcharge on loads of less than 
six cubic yards. As the surcharge varies from $4 to $30 per load depending upon load 
size. It Is often more economical to pick-up small loads than It Is to have them 
delivered. 

The City Engineer and Purchasing Agent recommend acceptance of the bids as 
follows : 

A. Kask Bros. Ready-Mix Ltd. (low bid) 

All of the City's requirements for delivered ready-mix concrete and an un- 
specified portion of the ready-mix concrete that Is to be plcked-up by city 
vehicles, as and when required for a twelve month period. The estimated cost 
Is $245,000. 
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B. a) Lafarge Concrete Ltd, 

b) Ocean Construction Supplies Ltd, 

An unspecified portion of the ready-mix concrete that is to be picked up by 
city vehicles, as and when required for a twelve month period. The estimated 
cost Is $100,000, 


The 5X Provincial S,S, Tax is in addition to all prices shown in the report 
and in the tabulation," 


The City Manager RECOMMENDS that the recomnendation of the City Engineer and 
Purchasing Agent be approved, subject to a contract satisfactory to the Director of 
Legal Services, 


5 . Revised Schedule of Rates for Refuse By-law 


The City Manager submits the following report of the City Engineer: 

"The rates currently in force (By-law #4531) for the collection of refuse 
including containers were last adjusted in 1973. A review, recently completed, 
indicates the necessity to revise those existing to compensate for increases in 
expense due to inflation. An explanation of rate changes is included in this 
report . 

It is therefore proposed that new rates be established for the period from 
September 1, 1975 to December 31, 1976, in two stages as follows: 

( Note : This report does not cover strata-title and leased condominiums) 

SCHEDULE 'B" - Rates for Collection of Refuse 

Present Proposed Rate 

I. Receptacles or Cans Rate 19 73 1975 1976 


A. Dwelling 


1. First two receptacles per 

weekly collection no charge no charge no charge 

2. Each receptacle additional 
to (l),no carryout, cash 

paid to driver $ 0.30 $ 0.45 $ 0.50 

3. Each receptacle additional 
to (1), no carryout, charge 

accounts $ 0.25 $ 0.35 $ 0.40 


4. Each receptacle additional 

to (l),with carryout $ 0.40 $ 0.55 $ 0.60 


B. All premises other than a Dwelling 
1. Dayshlft 

a) Non-Carryout - 

i. Charge accounts, each 

receptacle $ 0.25 $ 0.35 $ 0.40 

11. Cash paid to driver - 

3 receptacles or more $ 0.30 each $ 0.45 $ 0.50 

ill. Minimum cash payment $ 0.75 $ 1.25 $ 1.50 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 
Harbours and Parks Matters 
Pioneer Place 

The Board of Administration submitted the following report of 
the Director of Planning: 

"The attached petition protesting the conditions in Pioneer 
Place was received on July 22, 1970. 

Council will recall that the physical and social conditions 
relating to this Square are under study in the East Gastown 
beautif ication project, and also in the overall Gastown, 
Chinatown investigations. The Director of Social Planning/ 
Community Development in collaboration with the Planning 
Department, will be reporting on steps that might be taken 
to alleviate the present problems in this area. 

Council may wish to request the City Clerk to send a copy of 
this report to the Gospel Mission thanking them for their 
communication, and noting that Council has already taken 
steps to obtain a solution to the problem." 

MOVED by Aid. Rankin, 

TilAT this matter be referred to the Standing Committee on 
Planning and Development to be considered at its next meeting and 
the Police Department be asked to report on a submission by 
I.D.E.A.S. in connection with the problem at Pioneer Place. 

- CARRIED 

Building and Planning Matters 

(i) Rezoning: W/S of Balsam between 41st and 
43rd Avenues (Cloverlawn Investments Ltd.) 
(Clause 1) 


MOVED by Aid. Hardwick, 

THAT this clause be deferred pending the hearing of a delegation 
from Bull, Housser & Tupper. 

- CARRIED 

(ii) Balance of Building and Planning Matters 

MOVED by Aid. Bird, 

THAT Clauses 2, 3 and 4 of the report of the Board of Adminis- 
tration (Building and Planning matters), dated August 7, 1970, be 
adopted . 

- CARRIED 

Finance Matters 

(l) South Vancouver Elk's Lodge: Request for Grant 
for a Member of B.C . Tour Band (Claus e 1 ) 


The South Vancouver Elk's Lodge #55, on July 29, 1970, asked 
that the Council give financial assistance towards sending a 
student representative of Vancouver to Expo '70 as a member of 
the B.C. Tour Band. 


The Council considered the request and took no action. 
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b) Carryout - 

i. Charge Accounts, each 
receptacle 

ii. Cash paid to driver - 
3 receptacles or more 

iii. Minimum cash payment 

c) Nightshift area, each recept- 
acle, cash or charge 


$ 0.40 


$ 0.55 


$ 0.45 each $ 0.60 
$ 0.75 $ 1.25 


$ 1.00 


$ 1.50 


$ 0.60 

$ 0.70 
$ 1.50 

$ 1.75 


Present Proposed Rate 

Rate 1973 1975 1976 


2. Nightshift 

a) Non-Carryout - 
i. 


Charge accounts each 
receptacle 


ii. Cash paid to driver - 2 
receptacles or more 

iii. Minimum cash pa3nnent 

b) Carryout - 

i. Charge accounts, each 
receptacle 

ii. Cash paid to driver - 
2 receptacles or more 

iii. Minimum cash payment 


$ 0.40 


$ 0.55 


$ 0.45 each $ 0.65 
$ 0.75 $ 1.25 


$ 0.55 


$ 0.75 


$ 0.60 each $ 0.85 
$ 0.75 $ 1.25 


] . Special or Unscheduled Collections Per Cubic Yard 

A. Non-Carryout 

1. Per cubic yard $ 6.00 

2. Minimum charge $ 3.00 

B. Carryout 

1. Per cubic Yard 

2. Minimum charge 


C. Hourly Rate 
[I. City Containers - - 1, 2 & 3 Cubic Yard 


$ 8.00 
$ 4.00 
$22.50 


$ 9.00 
$ 5.00 

$11.00 
$ 6.00 
$25.00 


$ 0.60 

$ 0.70 
$ 1.50 

$ 0.80 

$ 0.90 
$ 1.50 


$10.00 
$ 5.50 

$12.00 
$ 6.50 
$27.00 


A Minimum monthly charge including one call per 

month. 

B Charge for each additional call per month. 

C Charge for each mechanical haul out. 

D Charge for standby or waiting time per minute. 

E Roll out charge for distance greater than thirty 
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1 Cubic Yard 

2 Cubic Yard 

3 Cubic Yard 

1974 






A 

11.50 

14.10 

15 . 65 


B 

3.00 

4.60 

5.15 


c 

0.50 

0.50 

0.50 


D 

_ 

- 

- 


E 

_ 

- 

- 

1975 






A 

16.50 

18.50 

20.25 


B 

5.50 

6.50 

7.25 


C 

5.00 

5.00 

5 . 00 


D 

U . / -> / luXTl • 


n 7S /min 

. / -/ / ilU.ll . 


E 


9 nn 

2. 00 

1976 






A 


ori "^n 



B 

6.00 

7.00 

8.00 


C 

5.50 

5.50 

5.50 


D 

0.85 /min. 

0.85 /min. 

0.85 /min. 


E 

2.20 

2.20 

2.20 


EXPLANATION OF CHARGES 

Increases in rates are the result of wage settlements, truck and equipment 
rental increases and general inflation expected for the 1975 - 1976 period. 

Schedule 'B' - Rates for collection of Refuse 

The collection of refuse from residential dwellings represents 75% of the 
workload involved. The basic cost of collection has increased to $0.35 per can. 
As a deterrent to additional workload, and in order to maintain the most economical 
beat structure, premitims are charged for the time involved in collecting cash from 
a resident and issuing a receipt or for carrying the refuse out to the lane from 
within the property. 

On nightshift, two inter-related factors are principally responsible for the 
higher unit cost: congestion in the downtown lanes reduces the travel speed and 
efficiency of servicing the beat and the higher frequency of collection (up to 
six times per premise per week) compounds the difficulties. In the 'nightshift 
area', approximately 1,150 premises are serviced on nightshift, 110 on dayshift. 
Those serviced on dayshift have elected to be collected during the day for various 
reasons - - usually because they cannot, or do not wish to provide storage for a 
garbage can at a lane or other suitable location. 

The increase in the charges for special collections from $6.00 per cubic yard 
and from $22.50 per hour can be principally attributed to the general inflation of 
the relevant wages, salaries and equipment rental. 
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CONTAINERS 
Background 

The containerized system of garbage collection was implemented by the City in 
1960; a subsequent By-law amendment permitted private haulers to provide containerized 
service. At present the City concentrates on 1, 2, and 3 cubic yard sizes whereas 
private haulers depend on the larger more economical sizes up to and including 27 
cubic yards. Since the cost of picking up a 1 and 2 cubic yard container is basically 
the same as a 3 yard we are subsidizing the smaller with the larger. On the other 
hand, an appropriate balance has to be maintained to deter the customer from using 
numerous cans (approximately 11 per cubic yard) and from piling up bulk refuse in 
the lanes, thus creating a fire hazard. 

The container rates are set to recover all costs of operation including general 
City administration such as payroll, purchasing, and personnel, as well as supervision 
and administration within the Engineering Department 

On this basis, the operation will show a book loss of $225,000 in 1975. The 
actual "out of pocket" loss when the fixed overheads absorbed by this operation are 
considered will be about $50,000. 

The present rates are inadeauate because of inflation, delayed 
container rate adjustment and an unusual fleet situation. Over 80% of our fleet 
was due for replacement in 1974. Delays in delivery mean that only now are there 
units coming in. As a consequence, our truck costs have been high and our fleet 
performance poor. With a new fleet in 1976 we are forecasting a book profit of 
$100,000, with a contribution of another $180,000. to cover fixed City overheads. 

Rate Changes 

Three areas have been a source of lost time for the City and have the effect 
of subsidizing the customer. These include mechanical haul — outs, manual roll- 
outs and standby or waiting periods. 

Mechanical haul-out is required for containers located on slopes or ramps. 
The proposed rate of $5.00 for haul-out is more representative of the extra time 
involved in dumping these containers and will ensure that the customer either 
pays more of the cost or arranges to locate his container more conveniently. 

Similarly containers that have to be rolled manually by the crew to and from 
the truck are not paying a suitable portion of the time required. For a roll 
out distance of more than 30 feet a $2.00 per dump charge is proposed. 

In cases where a City crew stands idle, waiting for the customer to bring out 
a container, the latter is not penalized for being tar^y. A charge of $0.75 per 
minute of waiting time is proposed to encourage the customer to be ready. 

These three changes it is anticipated will offset some of our lost time and/or 
improve our efficiency by encouraging the customer to be more efficient. 

By-law Changes 

The Director of Legal Services has forwarded a report containing the 
necessary By-law changes for Council's Consideration later this day, if this report 
is approved. 

The City Engineer RECOMMENDS the above rate changes be approved. 


The City Manager RECOMMENDS that the above report of the City Engineer be 
approved. 

FOR COUNCIL ACTION SEE PAGE(S) S22;„^ 
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HARBOURS & PARKS MATTERS 


CONSIDERATION AND RECOMMENDATION 
1 . Jericho Beach Property 

The Director of Legal Services reports as follows: 

"By agreement dated 25 March, 1969, and made between the 
Government of Canada and the City, the Government agreed to 
transfer progressively to the City the Jericho Beach Property 
lying north of Fourth Avenue. In the agreement the property 
to be transferred to the City for park purposes is divided 
into four parcels numbered 1 to 4 inclusive. 

By resolution of Council dated 13 May, 1969, Parcel 1 (par- 
cel immediately adjacent to Jericho Beach) was transferred 
to the custody, care and management of the Park Board for 
public park and recreational purposes effective immediately. 

By resolution of Council of 10 June, 1969, Parcel 2 (parcel 
on which the truck compound was situated) was transferred 
to the custody, care and management of the Park Board, 
effective as the City takes possession of the parcel. The 
City now has possession of this parcel. 

By resolution of Council of 25 April, 1972, Parcel 4 (the 
former Spencer property) was transferred to the care, 
custody and management of the Park Board effective 30 March, 
1972. 

There remains the transfer to the Park Board of Parcel 3 
(the parcel lying east of Discovery Street on which is 
situated the major buildings) and Lots 1, 2, 3 and 4, 
District Lots 448 and 538, Plan 13977 (the lots containing 
approximately 38 acres which were purchased by the City for 
$388,000.00) . 

Under the provisions of the agreement of 25 March, 1969, the 
Government transferred to the City Lot 5, District Lots 448 
and 538 and Lot 6, District Lot 538, Plan 13977, for public 
road purposes. Council may wish at this time to consider 
whether or not to quit claim its interest in Lots 5 and 6 
in consideration for the Government delivering to the City 
Letters Patent to the said lots for public park and recreation 
purposes. 

It is RECOMMENDED that the Board of Parks and Recreation have 
the custody, care and management of said Parcel 3 and lots 
1 to 4 inclusive of District Lots 448 and 538, Plan 13977, 
for public park and recreational purposes, effective 
immediately. " 


The City Manager RECOMMENDS approval of the foregoing recommenda- 
tion of the Director of Legal Services and submits the question 
of a quit claim for Council's CONSIDERATION. 


Continued on Page 2. . . 
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2 . Properties Along Point Grey Road Acquired for Park 

The Director of Planning reports as follows: 

"When Seagate Manor and the other properties along Point Grey Road were 
purchased, it was with the intention of eventually making the sites 
available as a public park that would improve public access to the 
beach. On February 3, 1975, the Parks Board decided to demolish Seagate 
Manor and four other houses along Point Grey Road to provide two lookout 
parks. An alternate use for the Seagate site has been recommended by 
the Kitsilano Planning Committee at its meeting of July 9, 1975. 

Since the City will soon be actively involved in constructing non-market 
housing in Kitsilano on sites currently developed residential ly , it is 
realized that a number of low to moderate income tenants may be displaced 
because of this redevelopment process when retention and rehabilitation 
of existing buildings is not feasible. 

In all cases, where possible, displaced tenants will be offered accomo- 
dation in the new housing development which will be replacing their former 
residence. The City has a policy to aid in relocating any tenants who are 
displaced because of actions on the part of the City. 

In the case of tenants who accept accomodation in the new housing develop- 
ment, there is a period of one to two years that they will have to be 
relocated for this purpose. 

It was recommended by the Kitsilano Planning Committee on July 9, 1975, 
that Seagate Manor could be used as a relocation centre for Kitsilano 
tenants displaced because of the City constructing housing. 

This alternative has many advantages. The property is already owned by 
the City and would not necessitate the expenditure of funds to purchase a 
similar facility. Seagate Manor, which contains 11 self-contained suites, 
being located in Kitsilano, is an appropriate location for displaced 
Kitsilano tenants, as they would have the option of remaining within their 
community. In addition, for any repairs that may be needed to Seagate 
Manor, the City, as landlord, is eligible for a grant of $2,500 per self- 
contained unit and a loan of an additional $2,500 per self-contained unit, 
under the Federal Residential Rehabilitation Assistance Program. As City 
involvement in the building of housing in Kitsilano is expected to last a 
number of years, it is felt that RRAP money would be well spent on Seagate 
Manor. It should also be noted that the few remaining tenants in Seagate 
are expected to be relocated by July 31, 1975, leaving the building vacant. 

It should be clarified that this proposal is recommended as an interim use 
only for Seagate Manor which does not preclude the use of the Seagate 
grounds and the adjacent duplex site as a park, subject to the recommenda- 
tions of the Parks Board. 

Although the recommendation made by the Kitsilano Planning Committee referred 
only to the Seagate site, the area planner for Kitsilano suggests that such a 
recommendation could apply to other sites along Point Grey Road also acquired 
for parkland and slated for demolition. In addition to the Seagate site 
(2831 West Point Grey Road), this also includes 2823-25, 3235, 3225 West Point 
Grey Road and the cottage behind Seagate Manor. Many of the same advantages, 
as outlined above for the Seagate site, also hold true. 


The use of these sites along Point Grey Road as relocation centres would 
be valuable as long as the City is actively involved in developing non- 
market housing in Kitsilano. At the present time, the housing site on 
Second Avenue, east of Maple, which has been acquired with NIP funds is 
occupied by four residential buildings. Other City owned properties which 
are potential new housing sites are situated on the lands acquired for the 
now defeated Burrard/Arbutus Connector which are developed residential ly. 
Dunhill has been considering Kitsilano sites for new housing which are 
currently developed. It is also extremely likely that sites acquired in 
the future will also be developed residential ly, and rehabilitation will 
not always be an economic or desirable form of development. 


Continued on Page 3. 
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Clause No. 2 Continued 

In order to implement the suggestion that residentially 
developed sites along Point Grey Road, slated for demoli- 
tion to become park sites, be used as relocation centres, 
it is necessary to have this suggestion adopted by the 
Parks Board . 

The Director of Planning submits the following for the 
CONSIDERATION of Council: 

THAT City Council consider the recommendation 
that residentially developed sites along Point 
Grey Road, which were acquired for parkland, be 
used as relocation centres and that Council's 
recommendation be forwarded to the Parks Board . " 


The City Manager notes that the tenants will to all intents and 
purposes be out in the first week in September and demolition 
contracts will be issued at that time. The occupation of the 
buildings will not be practical as appliances have been removed 
as the units become vacant. If the building is unoccupied, 
vandalism will take place. 

The City Manager also notes that on February 3, 1975, the Park 
Board requested Council to proceed with the demolition of proper- 
ties on Point Grey Road, immediately on expiry of the lease 
agreements. On February 28, 1975, Council debated this matter - 
at that time, several delegations appeared before Council and 
spoke to the matter. After considering the arguments, a resolution 
was put to upgrade Seagate Manor. This resolution was lost and 
no further action was taken to defer demolition of the properties. 

In view of the foregoing and following consideration of the 
feasibility of the Planner's report, the City Manager RECOMMENDS 
that no action be taken. 


+ + + + + 


FOR COUNCIL ACTION SEE Vm{%)^S&i^'^ 
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BUILDING & PLANNING MATTERS 

RECOMMENDATIONS 

1. 245 West l6th Avenue - Lot 11, Block S, D.L. 526. 
Group 1, N.W.D., Plan 1530 - Present Zone: (RT-2) 
Two-Family Dwelling District - Requested Zone: (RM-3) 
Multiple Dwelling District - Applicant: Mr. Weisborn 
and Mr. Mizrahi 


The Director of Planning reports as follows: 

"An application has been received from Mr. Weisborn and Mr. Mizrahi 
of 241 West 16th Avenue, Vancouver, requesting an amendment to the 
Zoning and Development By-Law No. 3575 whereby the above-described 
property be rezoned from (RT-2) Two-Family Dwelling District to 
(RM-3) Multiple Dwelling District for the purpose of: 

♦ Rezoning this land as (RM-3) Multiple Dwelling District. This 
will clear the way for removing the present structure(s) which 
will soon need major repair when the present leases expire in 
June and July of 1975, and in the meantime proceeding with 
preparation of plans to replace the structure(s) with a greater 
number of dwelling units and more floor space than there is 
presently situated, thereby helping to relieve the present 
housing shortage in the City of Vancouver. At the same time 
it will upgrade the existing accommodation. ' 

The neighbour, 241 West l6th Avenue, to the east of the subject site 
has also applied to rezone the property from (RT-2) Two-Family Dwell- 
ing District to (RM-3) Multiple Dwelling District for the same purpose 
as stated in this application. The applicant, together with the 
applicant of 24I West l6th Avenue, has indicated that they would 
favour developing both lots jointly under (RM-3) Multiple Dwelling 
District. In a letter to the Planning Department dated January 21, 
1975, Mr. Dent of 241 West l6th Avenue, stated: 

"I, personally, would have no objection if the Planning 
Department considers it desirable to make the rezoning 
subject to the condition that the two properties be 
consolidated or to development going ahead on plans 
approved by the City. " 

SITE DESCRIPTION 

The subject site is located on the north side of West l6th Avenue 
between Alberta and Columbia Streets. The lot has a frontage of 50 
feet and a depth of 135 feet to a 20 foot lane at the rear of the 
property for a site area of 6,750 square feet. 

The subject site is presently developed with an older 1^-storey plus 
basement house which has had a history of alterations since 1948. In 
1948 the basement was altered to provide recreational and sleeping 
rooms for use by the immediate family. In 1959 the structure was 
converted to a multiple dwelling with the construction of one dwelling 
unit each on the main floor, second floor and basement. The basement 
dwelling unit was approved for a limited period of time of one year, 
and has been continually re-approved, the present expiry date being 
March I5, 1976. 

The lands fronting onto West l6th Avenue from Ontario Street west to 
the lane east of Cambie Street and the area north of the site is 
zoned (RT-2) Two-Family Dwelling District and developed with one and 
two-family dwellings and conversions. Simon Fraser School is located 
on the north side of West l6th Avenue between Columbia and Manitoba 
Streets, one block east of the subject site. 
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(BUILDING - 2) 


ANALYSIS 

The rezoning of the site from (RT-2) Two-Family Dwelling District 
to (RM-3) Multiple Dwelling District would create an isolated lot 
of higher bulk and intensity of use in an area currently developed 
no higher than (RT-2) Two-Family Dwelling District density. 

The Vancouver City Planning Commission in its meeting of April 9, 
1975 concurred with the recommendation of the Director of Planning 
not to approve the rezoning application. " 

RECOMMENDATION ; THAT the application to rezone the subject lot from 
(RT-2) Two-Family Dwelling District to (RM-3) Multiple Dwelling 
District be not approved." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Director of Planning be approved. 

2. 241 West l6th Avenue - Lot 10, Block S, D.L. 526, 

Plan 7530 - Present Zone: (RT-2) Two-Family Dwelling 
District - Requested Zone: (RM-3) Multiple Dwelling 
District - Applicant: Mr. Ronald Dent, Seventh Avenue 
Construction Limited 

The Director of Planning reports as follows: 

"An application has been received from Mr. Ronald Dent of Seventh 
Avenue Construction Limited, 241 West l6th Avenue, Vancouver, B.C., 
requesting an amendment to the Zoning and Development By-Law No. 
3575 whereby the above-described property be rezoned from (RT-2) 
Two-Family Dwelling District to (RM-3) Multiple Dwelling District 
for the purpose of: 

'Rezoning this land as (RM-3) Multiple Dwelling District. This 
will clear the way for removing the present structure(s) which 
will soon need major repair when the present leases expire in 
June and July of 197 5 > and in the meantime proceeding with 
preparation of plans to replace the structure(s) with a greater 
number of dwelling units and more floor space than there is 
presently situated, thereby helping to relieve the present 
housing shortage in the City of Vancouver. At the same time 
it will upgrade existing accommodation.' 

The neighbour, 245 West l6th Avenue, to the west of the subject site 
has also applied to rezone the property from (RT-2) Two-Family Dwell- 
ing District to (RM-3) Multiple EHirelling District for the same 
purpose as stated in this application. The applicant, together with 
the applicant of 245 West l6th Avenue, has indicated that they would 
favour developing both lots jointly under (RM-3) Multiple Dwelling 
District. In a letter to the Planning Department dated January 21, 
1975> the applicant stated: 

"I, personally, would have no objection if the Planning 
Department considers it desirable to make the rezoning 
subject to the condition that the two properties be 
consolidated or to development going ahead on plans 
approved by the City." 

SITE DESCRIPTION 

The subject lot is located on the north side of West l6th Avenue 
between Alberta and Columbia Streets. The lot has a frontage of 50 
feet and a depth of 135 feet to a 20 foot lane at the rear of the 
property for a site area of 6,750 square feet. 


Cont'd . • • 


852 

Manager's Report, August 22, 1975 (BUILDING - 3) 

Clause #2 continued ; 

The subject site is presently developed with an older one-storey plus 
basement house which was altered in 1946 to provide for a self- 
contained suite in the basement. The lands fronting onto West l6th 
Avenue from Ontario Street west to the lane east of Cambie Street 
and the area north of the site is zoned (RT-2) Two-Family Dwelling 
District and developed with one and two-family dwellings and con- 
versions. Simon Fraser School is located on the north side of West 
l6th Avenue between Columbia and Manitoba Streets, one block east of 
the subject site. 

ANALYSIS 

The rezoning of the site from (RT-2) Two-Family Dwelling District 
to (RM-3) Multiple Dwelling District would create an isolated lot 
of higher bulk and intensity of use in an area currently developed 
no higher than (RT-2) Two-Family Dwelling District density. 

The Vancouver City Planning Commission in its meeting of April 9, 
1975 concurred with the recommendation of the Director of Planning 
not to approve the above rezoning application." 

RECOMMENDATION ; THAT the application to rezone the subject lot 
from (RT-2) Two-Family Dwelling District to (RM-3) Multiple 
Dwelling District be not approved." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Director of Planning be approved. 


3 , Historic Area Advisory Board (H.A.A.B.) 


The Director of Planning reports as follows: 

"On July 27, 1971, Vancouver City Council appointed the following 
to H.A.A.B. : 


Mr. W. Birmingham 
Mr. S.G. Brown 
Mr. F. Chang 

Mr. D. Fabian 
Mr. P. Hebb 
Mr. J. Hellsten 
Professor H. Kalman 
Mr. E, Keate 
Mr. L .A. Killam 

Professor G. Knox 
Mr. J. Lee 

Mr. F. Low-Beer 
Mr. M.G. Thomson 
Mr. R.K. Wilcox 


On 19 October, 1971 Mr. B. 
City Council. 


(A.I. B.C.) 

(Pioneers' Association) 

(Chinatown Property Owners' 
Association) 

(Gas town Residents) 

(Coniiiunity Arts Council) 

(Gas town Residents) 

(U.B.C.) 

(Gas town Merchants) 

(Gas town Property Owners' 
Association) 

(U.B.C.) 

(Chinatown Property Owners' 
Association) 

(Community Arts Council) 

(Gas town Merchants' Association) 

(Gas town Property Owners' 
Association) 

Downs (A. I. B.C.) was appointed by Vancouver 
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Clause #3 continued: 


On September, 21, 1972, the following were nominated: 


Mr. E.H. Louie 


(Chinatown Merchants' Association) 


Mr. Bing Wong 
Mr. V. Louie 


II 


It 


Mr. J.H. Hassen 


(Chinatown Property Owners" 
Association) 

(Pioneers' Association) 


- as replacement for original appointees. These nominees were never formally 
approved by City Council. 

In August 1973, Architects Joe Wai and Bing Them were invited by the 
Chairaian of H.A.A.B. to consider their names being put forward for 
nomination for appointment to H.A.A.B. 

In December 1973 the Pioneers' Association proposed that Mr. G.M. Morrison 
take over the duties of Mr. S.G. Brown as a temporary arrangement. 

The Board operated in the difficult initiative years of the Historic 
Area, with the outcome of the efforts cf the Board to be new zoning 
schedules and major changes to the Sign By-law. During the period of 
the Board's functioning, several local and national awards were re- 
ceived by the City for the Gastcwn area. 

Individual members of the Board freely gave their time and effort to 
the improvement of the City. This dedicated work has not been ackn- 
nowledged by the City. 

The last formal meeting of the Historic Area Advisory Board 
occurred 5 March 19 74. 

As this Board has never been foraially disbanded, the Director of 
Planning recommends that City Council do so forthwith, acknowledging 
members' participation with an appropriate letter of thanks". 

The City Manager RECOMMENDS that the recommendation of the Director of 
Planning be approved. 


4. Addition to House at 1212 Laurier Street 

On June 17, 1975, with respect to a sundeck built into the side yard 
at 1212 Laurier Street, Council passed the following resolution: 

"MOVED 

THAT the City Manager report to Council as follows: 

(a) Is the house over the property line? 

(b) Did the Development Permit, when issued, authorize 
the construction of this addition up to the 
property line? 

FURTHER THAT, in the meantime, the Director of Legal 
Services take appropriate action in an endeavour to halt the 
court proceedings until the Council has dealt with the question." 

The City Building Inspector reports as follows: 

" Comment on Item (a) 

With respect to item (a) , we have received a copy of a survey 
plan dated July 5, 1973, prepared by Hermon, Ctitton & Bunbury. 
This plan shows that the concrete wall of the patio near the 
ground level encroaches nearly one inch onto the property to the 


INFORMATION 
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Regular Council, August 11, 1970 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
Finance Matters (cont *d ) 

(ii) Second Annual British Columbia 
Festival of Sports 

City of Vancouver Participation (Clause 2) 

The B.C. Festival of Sports, in a letter dated July 24, 1970, 
asked that the Council arrange for participation by the City of 
Vancouver in the 1971 program and to appoint a special committee 
for that purpose. 

MOVED by Aid. Bird, 

THAT, in response to the request from the B.C. Festival of 
Sports, Alderman Sweeney be appointed liaison between the Council 
and the Festival in connection with the 1971 Festival of Sports, 
and it be understood that this action will not involve the City 
in any additional expense. 

- CARRIED' 

(iii) Canadian Lacrosse Hall of Fame 
Request for Grant (Clause 3) 

The Board of Administration advised Council that in a 
communication dated July 25, 1970, the Secretary of the Canadian 
Lacrosse Hall of Fame, a non-profit organization established in 
1965 to honour players and builders who have distinguished them- 
selves in the game of lacrosse, requests a grant of $200 from the 
City of Vancouver towards the cost of making bases and permanent 
name plaques for the Canadian Lacrosse Hall of Fame, which is 
located in the City of New Westminster. 

MOVED by Aid. Wilson, 

THAT this matter be brought up again at the next meeting of 
Council, at which meeting further information will be available. 

^ ^, a.- ^ , - LOST 

No further action was taken. 

(iv) Canp.dian Equestrian Team 
Request for Grant (Clause 4) 

The Board of Administration submitted a request from the 
Canadian Equestrian Team to assist them in their intention to 
participate in the Olympic Games in Munich, West Germany in 1972. 

No action was taken. 

(v) H.M.C.S. Discovery: Request for Grant 
Entertainment H.M.S. Leopard (Clause 5 ) 

The Board of Administration submitted a request from H.M.C.S. 
Discovery for financial assistance in arranging a reception and 
entertainments in connection with the visit of H.M.S. Leopard, a 
British Anti-Aircraf t Frigate, from September 12 - 15, 1970. 

MOVED by Aid. Broome, 

THAT the request of H.M.C.S. Discovery for a grant in the 
amount of $330 be approved. 

- CARRIED BY THE 
REQUIRFJD MAJORITY 
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west owned by Mr. McKay. The newly constructed roof rafters 
encroach about 2". The building of the superstructure troubled 
the neighbour to the west, Mr. McKay, who then had this survey 
done. The date of the survey indicates that the construction 
in the side yard was complete before Mrs. Yorsh received her 
Building Permit. 

Comment on Item (b) 

At the time of the Council meeting of June 17, 1975, we did not 
believe that a plan had been submitted for the work covered by 
Building Permit #64707. There is no plan in our plan file and 
no reference to it on the permit. I have been shown, however, 
a plan by Mrs. Yorsh which bears our Department's approval stamp. 
The plan shows the encroachment into the 10 foot side yard. 

Further Comments 

While it may appear that our Department issued the permit in 
error, there are further comments to make: 

(a) When applying for her permit on July 9, 1973, Mrs. Yorsh 
advised our plan checker that the work was simply 
replacement of that which was already in place. It is 
usual for our Department to accept the applicant's word 
knowing that if it is otherwise the inspector in the 
field will act on the matter. In such cases a plan is 
not required. 

(b) A survey made by the neighbour to the west indicates that 
the installation in the side yard was there prior to the 
date on which Mrs. Yorsh obtained her permit. 

(c) Our inspector called on the job on July 12, 1973, three 
days after the permit was issued, and told Mrs. Yorsh 
that the installation in the side yard was not allowable. 

(d) Mr. McKay, the neighbour, is unhappy with the super- 
structure in the side yard, but would not object to 
the low-lying concrete patio." 


The City Manager submits the report of the City Building 
Inspector for the INFORMATION of Council. 


5. Development Permit Board - Staffing 

On April 22, 1975, City Council approved the recommendation of the 
Standing Committee on Planning and Development as follows: 

"The office of the City Clerk will provide administra- 
tive assistance to the Development Permit Board for 
the purpose of keeping minutes and such other requests 
as may be made or have already been described." 


Council at that time further resolved: 


"That the matter of administrative assistance and 
support staff for the Development Permit Board be 
referred to the City Manager for report back to the 
Committee . " 


Further to discussions between the Director of Planning and the City 
Clerk, and following the recent reorganization of duties within the 
Planning Department, the Director of Planning has advised that the 
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secretarial staff within the Planning Department could assume res- 
ponsibility for these duties without an increase in staff. A clas- 
sification review of the affected positions will be conducted after 
the Devebpment Permit Board has been in operation for three months. 


The City Manager submits the foregoing for Council's INFORMATION. 


FOR COUNCIL ACTION SEf PAGE{S)f^.'!!f.. 
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FIRE AND TRAFFIC MATTERS 


CONSIDERATION ; 

I 

' 1. 1934 Barclay Street - Tree Relocation for Crossing - 
D.P.A. 70454 

The City Manager submits the following report of the City Engineer: 

"On September 12, 1973, it was resolved »that it be the policy of Council 
that before any trees on public property are removed in the West End area (all 
streets west of Burrard), such be referred to Council for Consideration*. 

The existing building on this site is to be demolished and a new structure 
is to be constructed which requires a sidewalk crossing on the south side of 
Barclay Street for access to parking. There is a tree in the area of the 
proposed crossing. 

Because of the location of the three trees in front of this property, it 
is not possible to relocate the crossing to give adequate clearance by the trees 
due to their close proximity to each other. 

We have been advised by the Board of Parks and Recreation that the tree in 
question is not worth relocating. Further, the trees in question are closer 
than normal, therefore, removing the centre tree will be an improvement in the 
spacing in this block. The architect has been advised and agrees to bear the 
expense of removing the tree as a condition of the crossing approval." 

The City Manager submits the matter to Council for CONSIDERATION. 


RECOMMENDATION ; 

2. Closure of Water Street 


The City Manager submits the following report of the City Engineer: 

"In a letter dated August 11, 1975, (see attached) Al Bowen, President 
of The Gastown Merchants Association, requests the closure of Water Street on 
September 20, and 21, 1975. The closure will facilitate the official opening 
festivities of the Water Street project as well as the parade and on-street 
festival. The streets affected by the closure are: 


1) Water Street: 


from Carrall Street to Cordova Street 
(3 blocks) 


2) Alexander Street: 


from Columbia Street to Carrall Street 
(1 block) 


3) Trounce Alley: 


lane south of Water Street from Carrall Street 
to Abbott Street (1 block) 


The applicant requests that these streets be closed from 7 a.m. to midnight 
on September 20, and 21, 1975. 

The parade will not involve special treatment since it will contain itself 
entirely within the closed streets and occur between 11:00 a.m. and 12 noon on 
Saturday, September 20, 1975. 


There are no objections from a traffic engineering standpoint and B.C. 
Hydro is not affected by the closure. 

Accordingly, it is RECOMMENDED that the Gastown Merchants Association's 
request for closure to vehicular traffic of Water Street from Carrall Street 
to Cordova Street, Alexander Street from Columbia Street to Carrall Street 
and Trounce Alley from Carrall Street to Abbott Street be approved. The 
closure to be in effect from 7 a.m. to midnight on September 20, and 21,1975, 
and subject to the following conditions: 
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Clause 2 Cont 


'd 


b. 


The applicant enter into a satisfactory agreement with the 
Director of Legal Services indemnifying the City against 
any claims arising from this event. 

Unrestricted access to be provided for emergency vehicles. 

That any licences required by the Department of Permits & 
Licences, or the Health Department be obtained prior to the 
c losure . " 

Manager RECOMMENDS that the above report of the City Engineer 


FOR COUNCIL ACTION 



MANAGER'S REPORT August 22, 1975 


FINANCE MATTERS 

I 

RECOMMENDATION 
1. Public Information Leaflet - Various City By-laws . 

The Director of Planning and the Director of Permits and Licenses report as follows 

"On December 10, 1974, Council requested a report from the Director of Planning 
and the Director of Permits and Licenses on the cost and method of producing 
a public information pamphlet on the subject of various City by-laws particu- 
larly the Zoning and Development By-law and Building By-law. 

' We have concluded that it would be far more preferable to have pamphlets of 

this type written by people who specialize in public communication and who can 
understand better than those of us who are involved in the by-laws, what the 
general public needs to know. We are so very close to the subject ourselves 
that it is difficult to evaluate what should be left in and what should be 
left out. 

This report has been so long In coming forward because, while discussions have 
been held with various potential writers for this document, these have mostly 
resulted in an unsatisfactory conclusion for one reason or another. Recently, 
however, discussions have been held with Bud Elsie, a former Province reporter 
at City Hall, and now a Public Relations Consultant in his own right. It is 
our joint recommendation that the writing should be done by Mr. Elsie and that 
design, graphics and printing of the pamphlet should be done in-house within 
City Hal I . 

Two sorts of pamphlets have been considered: 

(i ) Public Information Pamphlet 

It is assumed that architects and developers are relatively familiar with 
the process and an information sheet has been available for a number of 
years providing information to the professionals in the field. It is 
assumed that the main audience for this first pamphlet is the very oc- 
casional developer, for example, someone who wishes to add to his house 
or build a new one. This pamphlet would explain why there are by-laws, 
what by-laws are probably relevant, what needs to be done by the appli- 
cant particularly with regard to obtaining development and building per- 
mits, the sorts of time spans and costs he will be involved with and then 
a list of contacts at City Hall for further information. This would also 
include descriptions of some limited sections of relevant by-laws. It is 
estimated that the cost of researching and writing this by Bud Elsie would 
be approximately $1,000. The cost of printing for 2,000 copies assuming 
a document about three times as large as the current leaflet 'Zoning and 
You' (one sheet 8i" x II" with two folds) would be of the order of $500 
or $600. An amount not exceeding $1,600 is therefore recommended. 

(ii) Layman's Guide to the Zoning By-law 

The second category of pamphlet is a 'Layman's Guide to the Zoning By- 
law.' This would be a generalized description of the Zoning and Develop- 
ment By-law but would not replace in any way the Zoning By-law itself. 
It is realized that there is some danger in producing such a document as 
by its very nature it must be abbreviated and simplified. People reading 
this simplified version could be mislead into believing that they have 
all the necessary information. Despite this danger, we see some benefit 
in producing such a document and again it should preferably be written by 
a communications specialist and designed and printed within City Hall. 
The estimated cost of researching and writing this document is approxi- 
mately $2,000 and the cost of printing for 2,000 copies is estimated at 
$1,500. An amount not exceeding $3,500 is therefore recommended. It is 
suggested that it would be advantageous to delay the production of this 
document until the enactment of revised by-laws for the Downtown and West 
End. 
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F I NANCE 


The Comptrolier of Budgets advises that if this report is approved 
funding would be available as follows: 


$1 ,500 


1 ,500 
2, 100 


Consu I tant Fees 

Director of Planning's Share 
available from the department's 
Consultants Services General Appropriation 
7308/1 14 

Director of Permits & Licenses' Share 
available from Contingency Reserve 

Printing Costs : 

Funds up to $2,100 are available in the 

Planning Department's 

Printing Sundry Reports Appropriation 

7308/93 

Accordingly, it is RECOMMENDED: 

A. THAT the Director of Planning and the Director of Permits 
& Licenses be authorized to enter into an agreement with 

Bud Elsie Limited for the research and writing of information 
pamphlets and guides as described in (i) and (ii) above, 

B. THAT the contract, not to exceed $3,000, be negotiated by 
the Director of Planning and the Director of Permits and 
Licenses and that $1,500 be transferred from 
Appropriation 7308/114 - Consultants Services General and 
the balance of $1,500 be transferred from Contingency 
Reserve to a new and non-recurring account - Consultant 
Services - Information Pamphlet and Zoning Guide, 

to be included in the Planning Department's budget 

and that expenditure of up to $2,100 from Planning 
Department Appropriation 7308/93 - Printing Sundry 
Reports - be authorized for printing these pamphlets 

C. That production of the 'Layman's Guide to the Zoning By-law' 
be deferred until after enactment of the revised Zoning By-law 
for the Downtown area." 

The City Manager RECOMMENDS that the report of the Director of Planning and 
the Director of Permits and Licenses be approved. 


Quarterly Review of Revenue and Expenditures as at June 30^ 197 5. 


The Director of Finance reports as follows: 

"In accordance with Council's instructions, the following review of Revenues 
and Expenditures as at June 30, 1975 is submitted for the information of 
Council. A copy of the monthly statement of Revenues and Expenditures is 
on file with the City Clerk and may be examined in detail by members of 
Council. 

In this review, actual revenues received and expenditures incurred to date are 
compared with the annual estimates and where significant variations between 
estimate and actual, as projected to year-end, are indicated, the budget 
appropriations are adjusted. The net of the revenue and expenditure adjustments 
is transferred to the Current Surplus (Deficit) on Revenue Account. 
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Revenue Variations 

General Tax Levy - $321,620 

The Board of Appeals granted some major increases in assessed values of certain 
properties in 1975 which will produce $321,620 in additional taxation revenue. 

Grants in Lieu of Taxes - $143,548 net 

1. Crown Dominion Properties - $61,292 

The mill rates used in calculating the grant in the original budget 
were estimated lower than the final actual rates. 

2. National Harbours Board - $130,000 

An upward revision of estimated mill rates to actual, plus Increased 
assessed values for grant purposes will result in about $130,000 of 
additional revenue. 

3. Adjustments of Prior Years - ($47,744) 

Adjustments of prior 3^ars' assessed values of Crown property by 
Federal assessors, for purposes of City claims for grants in lieu of 
taxes, reduced revenues by a net $47,744 as follows: 


Crown Dominion Properties - decrease $ 53,034 

National Harbours Board - increase (9,695) 

C.B.C. - decrease 4,405 

Total Reduction - Prior Years $(47,744) 


Sundry Rentals - $241,936 

Increased rentals from City-owned properties are due to higher rental rates 
plus higher taxes in 1975 on those properties which are rented at a rate 
which includes an amount equivalent to taxes. 

Inspection Fees - $170,000 

Estimated revenues from permit fees in the original budget estimates were based 
on anticipated reduced construction activity. Building construction is however 
continuing at a much higher level than expected and revenue from permit fees 
can be increased as follows: 

Building permits - $110,000 

Electrical permits - 50,000 
Building grade fees - 10,000 

$ 170.000 

Miscellaneous Fees and Receipts — $24,034 

Council approved the sale of furniture and equipment to the B.C. Assessment 
Authority amounting to $24,034. This revenue was not included in the original 
budget estimates. 

Proceeds from Natural Gas Revenue ($39,100) 

One of the bases for calculating the sharing of natural gas revenues was to 
allow $100 per housing unit on the annual increase in new housing units in 
the municipalities in 1974. The City's estimate of 2,580 units was reduced 
to a net increase of 2,189 new housing units for 1974 which reduces the grant 
by $39,100. 


Cont'd. . ./4 


Manager's Report, August 22, 1975 
Clause No. 2 Continued. 


-4- 


F I NANCE 


Expenditure Variations 


Transfer to Reserves - $512,222 

The 1975 Revenue Budget was balanced at a tax rate of 17.28 mills for general 
purposes after providing temporary financing of $3,290,218 from the U.S. Premium 
Reserve and Revenue Surplus. This temporary borrowing was to be repaid from 
the City's share of the proceeds from natural gas revenues. 

The City's share of natural gas revenues, however, was $512,222 less than the 
funds temporarily borrowed from reserves and this difference should now be 
replaced. 

Contingency Reserve 

A preliminary review of the Contingency Reserve indicates that the reserve 
contains a balance of funds excess to our revenue budget requirements. 
A separate report is being prepared for Council on the use of these funds 
for additional 1975 Supplementary Capital projects and other purposes. 


In addition to the foregoing variations, there are a number of accounts 
where minor over and under expenditures will occur. These accounts are adjusted 
by transfer of appropriation within the departmental budget, if the variations 
are significant. 


The following departmental transfers were approved by City Manager Authorization 
Minutes and are reported to Council for information. 


Transfers of Appropriation in Excess of $500 


(1) Health 

To - 6801/2 Salaries Temporary Help 
From - 6801/1 Salaries - Administration 

To provide funds for temporary Clerk Steno. II 


$ 4,298 
4,298 


(2) Civic Theatre 


To - 6211/13 Advertising & Promotional Material 
From - 6237/271 Salaries - Casual 


2,126 
2,126 


To provide funds for revised method of distribution 
of Q.E.T. Mailing List. 


C3) City Pound 

To - 6407/753 Portable Steam Cleaner 

From - 6705/48 Industrial Waste Inspector Salaries 

To provide funds for acquisition of portable steam cleaner. 


1,600 
1,600 


(4) Planning 


To - 7309/3 Overtime 

From - 7305/3 Salaries Overtime 


$ 


1,567 
1,567 


To provide additional funds for Downtown Development 
Group overtime. 
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C5) Planning 

To - 7308/123 Consultant ~ Airport Planning 1,750 

From - 7305/1 Salaries 1,750 

To provide funds for Consultant Services ~ Airport Planning. 

(6) Social Planning 

To - 7873/1708 Bus Rental 4,000 

From - 7873/1710 Special Events 4,000 

To provide additional funds for Operation Step Out bus rental. 


SUMMARY AND RECOMMENDATIONS 


The Director of Finance recommends that 

1. The 1975 Revenue and Expenditure appropriations be adjusted 
as follows: 


Revenues 


General Tax Levy- 
Grants in Lieu of Taxes - Net 
Sundry Rentals 
Inspection Fees 
Miscellaneous Fees & Receipts 
Natural Gas Revenues 

Revenue Increase 


Appropriation 
Increaae (JDecrease) 
$ 

321,620 
143,548 
241,936 
170,000 
24,034 
C39.100) 

$ 862.038 


Expenditures 

Transfer to Reserves 
Expenditure Increase 


512.222 
$ 512.222 


Excess of Revenue over Expenditure Increases 


$ 349.816 


2. The excess of revenue increase over expenditure Increase, which Is 
estimated at $349,816 for the year 1975, be transferred to the 
Current Surplus on Revenue Account. " 


The City Manager RECOMMENDS that the foreqoinq report 
of the Director of Finance be approved. 
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INFORMATION 

3. Tender Awards. 


The Purchasing Agent reports as follows: 

"In accordance with Council policy contracts for the following supplies 
were awarded by the City Manager/authorized City Officials: 

Automotive Mirrors & Protective Lighting Equipment 
Street Lighting & Traffic Signal Poles 
Supply of Fine Paper 
Police Motorcycles 
Portland Cement 

Bolts, Nuts, Washers & Fasteners > 
Extra Light Colored Wiping Rags 

Fabrication & Installation of Aluminum Dump Truck Bodies 
Supply of Portable Flowmeter Measuring Open Channel Flow 
Bulldozer 

70 H. P. Tracked Loader 

Copies of the details of these Tender Awards are attached." 

The City Manager submits the foregoing report for Council's INFORMATION. 


RECOMMENDATION 

4. 1976-80 Capital Program . 

The City Manager has received the following report from the 
Director of Finance, the Director of Legal Services, and the City 
Clerk. 

"City Council has now approved a modified 1976-80 Capital Program 
referendum in the amount of $58,850,000 to be submitted to the voters on 
October 8, 1975. 

The purpose of this report is to confirm with Council the details of 
the whole 1976-80 program, excluding such items as Sewers and Waterworks 
borrowing, which are being dealt with in a separate report to Council. 
Other sources of expected financing, as they relate to the program as a 
whole, are shown. Also included is our understanding of the specific 
elements of each capital category, for Council confirmation or alteration. 
This allows Council to view the program in perspective and confirm the 
details. It also serves to avoid future problems as to exactly what was 
approved or intended, and gives future Councils the clean starting point 
to any changes they may consider necessary, in view of changing conditions. 

Also submitted is the necessary "question" to be submitted to the 
voters, regarding the amount of money to be borrowed under the authority of 
the plebiscite and a legal description of each category. The "question" 
submitted for Council approval is attached as Appendix I. The details of 
the Capital Program are submitted as Appendix II." 

The City Manager RECOMMENDS Council approval of the 
"question" to be put to the voters (Appendix I) , and of the 
detailed breakdown of the Five Year Plan as shown in Appendix II. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Property Matters, August 7, 1970 

Request for Cancellation of Sale: 
Residential Lot in Southeast Sector 
Mr. Gordon D. Miller 


Mr. Gordon D. Miller, whose application to purchase Lot 77, 
D.L. 339 was accepted by the City, has written saying that, due to 
economic conditions, he is prevented from proceeding with the 
development of the property. He has asked if the Council will 
consider return of his deposit of $760.00 and relieve him of the 
obligation to complete the purchase of the property. 

MOVED by Aid. Bird, 

THAT the request of Mr. Gordon D. Miller be granted and 
accordingly the sale be cancelled and the deposit returned; 

FURTHER RESOLVED THAT in view of the fact there have been 
several requests of this kind and it is anticipated there may be 
further such requests, the Board of Administration be requested 
to report to Council and advise how such situations can best be 
met with due consideration to the protection of the City's interests. 


- CARRIED 


C. Proposed Hostel for Single Persons: 

S/S Cordova Street between Dunlevy and Jackson 

MOVED by Aid. Wilson, 

THAT the following report of the Board of Administration, 
dated August 6, 1970, be approved: 

"The Director of Planning reports as follows: 

'On January 21, 1969, Council approved a report recommending 
the above site for a hostel for approximately 100 single 
persons, under Section 35A of the Act, and requesting the 
senior Governments to investigate the proposal on the basis 
that the City would assemble land for sale to the Federal- 
Provincial partnership. 

Officials from the senior levels of Government have completed 
their investigation and have arrived at cost estimates for 
three alternative types of projects as follows: 

LOW RISE (3-Storey) 
HIGH RISE (8-Storey) Masonry Frame 

154 Units 88 Units 88 Units 

(Walk-up) 

Total Cost $1,045,560.00 $670,240.00 $498,285.00 

Cost per Unit 6,789.00 7,616.00 5,663.00* 

Full recovery rent 75.00 84.00 65.00 

Basic rent (as per 

Section 16) 41.00 45.00 40.00 

Subsidy 34.00 39.00 25.00 

*Plus $340/Unit with elevator 

The three-storey building in masonry has a considerably higher 
cost per unit than the other two alternatives and can be 
discounted on this basis. The lowest per unit cost is for a 
building in frame construction providing 88 units; this type 
of construction is not favoured by the senior Governments nor 
does it make maximum use of the site. 
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5. Consultants for City Brief to Provincial Committee on Taxation . 
The Director of Finance reports as follows: 

"As Council will be aware, the Provincial Government has established 
a Commission of Inquiry on property assessment and taxation for the pur- 
pose of thoroughly studying the entire taxation question as it relates 
to municipalities in the Province of British Columbia. This Committee 
will be sitting over the next many months and will eventually prepare 
recommendations for restructuring of the property taxation system and 
possibly other aspects of the municipal taxation system in British 
Columbia for action by the Provincial Legislature. 

The work of the Committee is of vital importance to the City of Van- 
couver and the other municipalities in the province and it behooves the 
City of Vancouver both independently and in conjunction with other 
municipalities and the U.B.C.M. to make positive and comprehensive recom- 
mendations to the Committee. It should be remembered that the results of 
the Committee's work, if followed through by the Legislature, wi 1 1 affect 
the finances of the City and the taxation policies the City may use, for 
many years into the future. 

My Department will be primarily preparing the brief for consideration 
by the Finance and Administration Committee, and in turn Council, for 
presentation to the Provincial Committee. The brief will be long and it 
will be complex. Almost certainly, we will require outside expertise and 
consultation on both theoretical and practical aspects of the various 
questions. With this in mind, I RECOMMEND that Council approve an approp- 
riation of $10,000 from Contingency Reserve to establish the necessary 
funds for consultant work in preparation of the brief, such consultants 
to be chosen in consultation with the City Manager and if necessary the 
Chairman of the Finance and Administration Committee." 


The City Manager RECOMMENDS that the report of the Director of 
Finance be approved. 


FOR COUNCIL ACTION SEE PAGE(S) O 
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PROPERTY MATTERS 

RECOMMENDATION 


1 . Dick Building 

1L|.90 viest Broadway 

Lots 1 & 2, Block 351, D.L. ^20 

The Acting Supervisor of Property & Insurance reports as follows :- 

"City Council on July 28, 1970, in considering the Board of 
Administration report of June 19, 1970, approved the leasing of the 
above described City-owned property for five years at market rental 
value . 

The subject property comprises two lots in the south-east corner of 
Granville and Broadway, measuring in total 50 ft. X 120 ft., recently 
rezoned to C-3-A commercial district. The structure consists of a 
three-storey re-inforced concrete and brick office building with four 
retail stores on the ground floor and at present eight tenants occupy 
the upper floors and two rooms are vacant. There is a part basement, 
heating is supplied by a gas-fired hot water furnace with automatic 
controls 

Subsequent to the aforementioned Council resolution, eight individual 
tenants were granted leases for varying terms the bulk of which will 
terminate December 31, 1975. 

Four of the lessees have recently indicated a desire to enter into 
new leases, and it is anticipated that other tenants will wish term 
leases . 

In an effort to determine the present status of this property, the 
office of the Supervisor of Property & Insurance has carried out a 
rental survey in the area, which indicates that rentals should be 
increased in the range of 45 percent. 

By letter dated July 9, 1975, the Director of Planning advised that 
the property should not be sold for the same reasons that were 
advanced in 1970 ie, strategic location respecting rapid transit, 
as the site is too small it should be retained pending development 
in the area. In addition, the Director of Planning advised that if 
any term leases are granted, the City should protect the building 
from modification to maintain its character and also retain the 
right to obtain vacant possession of the ground floor area for 
essential civic purpose such as a rapid transit station or access 
to same . 

In view of the foregoing, it appears realistic for the City to 
continue the direct management of this property for a fixed period 
of ten years and offer leases for this term to the individual tenants 
who wish to have tenure, for report back, such leases to include 
rental review clauses at each 2Jj-year period. " 

RECOMMENDED that the Acting Supervisor of Property & Insurance 
be authorized to offer leases to the individual tenants in the 
Dick Building for a maximum period of ten years with appropriate 
cancellation clauses and other conditions to protect the City's 
interest, all terms and conditions to be to the satisfaction of 
the Director of Legal Services. 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Acting Supervisor of Property & Insurance be approved. 
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CONSIDERATION AND RECOMMENDATION 

2. Lot C, Block 270, D.L. 526 
South Side of 5'th Avenue 
Between Fir & Granville Streets 

The Acting Supervisor of Property & Insurance reports as follows: 

"This property was acquired by the City in 1954 in connection 
with the construction of Granville Bridge. 

It is zoned M-1 Industrial and comprises approximately 8000 
square feet. The location is on Granville Bridge exit and 
access and egress is difficult. 

It was leased from May 1954 to April 30, 1975 to Price Hold- 
ings Limited (by way of assignments) for a building material 
storage yard. It is improved by a barn constructed in 1905. 

The rent for the last rental period 1974 - April 1975 was 
$245.00 per month plus taxes. 

In 1971 the Director of Planning stated that the lot was no 
longer required for civic purposes and could be either sold 
or leased. 

Price Holdings own Lot E and conduct a printing business. 
Victor Properties Limited et. al. own Lot D. 

Price Holdings wish to expand their business and Victor Pro- 
perties propose to contract a new building on Lot D and lease 
a portion to Price Holdings. 

City Lot C would provide part of the required parking for the 
new building. 

The proposal is to lease the property as follows: 

LESSEE - Victor Properties Limited et. al., 
202-1600 West 6th Avenue, 
Vancouver, B.C. 

TERM _ 20 years from June 1, 1975 
USE ~ Parking Lot 

RENTAL - $420.00 per month plus taxes as if levied for the 
first 2h years. 

RENTAL REVIEW - Every 2h years and to be a percentage of the 

market value of the land plus taxes as if levied. 

The percentage utilized to be the interest rate 
charged on sale of City lands. 

Market value to be established by comparison 
with the sale price of Industrial-zoned lands 
in the area. 

For the first 10 years any improvements made 

by lessee to be disregarded in the establishment 

of the rent. 

DEVELOPMENT PERMIT - Lessee to obtain. 

LIABILITY - City to be held harmless from any damage caused by 
objects or dust falling off the bridges or ramps. 
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! 

i INSURANCE - Lessee to carry Public Liability Insurance in 

' an amount satisfactory to the Director of Legal 

Services . 

OUTGOINGS - All outgoings to be paid by lessee. 

IMPROVEMENTS - All improvements belong to the City. 

LEGAL AGREEMENT - To be satisfactory to the Director of Legal 

Services and will specify that the lease 
of City Lot C will run with the ownership of 
Lot D. 

Council may wish to give CONSIDERATION as to whether they 
wish to dispose of City Lot C by Public Tender or to lease 
Lot C as detailed above. 

If Council approves the latter, then it is RECOMMENDED that 
Lot C be leased to Victor Properties Limited et. al. subject 
to the foregoing terms and conditions. 

The City Manager submits the matter of disposition of Lot C by 
Public Tender or Lease for the CONSIDERATION of Council and 
contingent upon disposition by lease, RECOMMENDS that the fore- 
going recommendation of the Acting Supervisor of Property & In- 
surance be approved. 

INFORMATION 

3. DEMOLITIONS 

I The Acting Supervisor of Property & Insurance reports as follows:- 

"I have received and opened quotations from various contractors 
I for demolition of the structures listed below and have awarded 

' the contract to the low bidders as noted :- 

Successful City To 

Property Project Bidder Pay Code No. 


916-922 Powell St. 
Lots 5-7 and 31-36, 
Block 49, D.L. 181 


Redevelopment Johnston & 
Project A-2 McKinnon 
Area A-5 Demolitions 
Ltd. 


$23,950.00 5847/52 


& 

925-947 E. Cordova 
Lots 7-14, Block 62 
D.L. 181 

& 

1010-1020 E. Cordova 
Lots 1-8, Block 63, 

D.L. 181 (Removal of Warehouses-Former Active Iron and Metal 

Co. ) 

The City Manager has confirmed the above contracts and submits the 
foregoing report of the Acting Supervisor of Property & Insurance 
to Council for INPORMTION. 
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Flanders Installations Ltd. 

Lots 17 to 20, Block 227, D.L. 526, 

1807 Burrard Street 

The Acting Supervisor of Property & Insurance reports as follows : 

"With regard to the letter from Mr. Ray V. Anderegg, solicitor for 
Flanders Installations Ltd., dated May 28, 1975, addressed to City 
Council, the following is a resume of negotiations held with 
representatives of the company and staff of the Property and Insurance 
Office . 

After being informed by letter dated March 23, 1973, of the City's 
intention to widen Burrard Street, company representatives were 
first contacted on April 10, 1973, and an inspection of the building 
was made . 

At this time the company was interested in relocating their operation 
in the Richmond area. To implement this proposal an offer in the 
amount of $200,000.00 supported by an independent appraisal obtained 
by the City was made to the owners on May 3, 1973. This offer was 
rejected by the company. 

Later, the company after considering other alternate sites, expressed 
an interest in erecting a new office-retail building on the residual 
56 foot site after deducting the required 44 feet for the widening 
of Burrard Street. 

Further negotiations took place from time to time with company 
representatives and on September 30, 1973, Flanders were informed 
that the City had purchased the adjoining 25 foot lot. Lot 16, 
Block 227, D.L. 526 which could be exchanged with property required 
for the Connector to give Flanders an 81 foot site. 

The company appreciated this purchase but then approached the 
Property & Insurance office with a proposal to relocate their 
operation immediately by exchanging their property for a similar 
sized City-owned parcel on the S.W. Corner of 1st Avenue and Burrard 
Street. This proposal was made at a meeting on October 17, 1974, 
where preliminary plans were produced for the 1st and Burrard site. 
After being informed that the 1st and Burrard site was not available 
because of previous lease arrangements, the company informed the 
Property & Insurance Office that they would now plan to relocate 
on their present property and the adjoining City-owned lot. 

No further word was received from the company until their solicitor's 
letter of February 14, 1975, asking that the City expropriate their 
property. When the offer of $300,000.00 based on a second independent 
appraisal, obtained by the City, had been rejected in writing by 
Mr. Anderegg, and, after consultation with the Director of Legal 
Services, an expropriation report was prepared for City Council. 

After City Council's action of May 6, 1974, regarding the Arbutus- 
Burrard Connector, a sequence of events took place which are 
described in copies of letters attached to Mr. Anderegg 's letter 
copies of which were circulated for the information of the City 
Manager and members of City Council on July 17, 1975. 

It is noted that the City Engineer will be reporting shortly to 
Council re the widening of Burrard Street and will be recommending 
that a strip of land varying in width from 20 feet to 25 feet be 
acquired from the eastern boundary of this property. This 
acquisition of 2,700 sq. ft. will include approximately 1,860 sq. ft. 
of building area. If this report is approved, then negotiations to 
acquire all or a portion of the property will be resumed." 
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The Director of Legal Services reports as follows: 

"After reviewing the relations and. correspondence between the. 
City and Flanders Installations Ltd., the Law Department reports 
that the City is not obligated to Flanders Installations Ltd. in 
any way. The City has not committed any wrong-doing of any 
nature actionable at the suit of Flanders Installations Ltd. 
nor is the City in any way obliged to pass a resolution of 
expropriation in light of what has transpired." 

The City Manager submits the foregoing report of the Acting Supervisor 
of Property and Insurance and the Director of Legal Services to Council 
for INFORMATION and notes the delegation request. 


I Delegation Request - Mr. R. Anderegg 
: RECOMMENDATION 

5. Thunderbird Neighbourhood Developement - Blocks 
105 to 108, S.W.^ Section 28; aid Block 96, 
Section 29 

The Acting Supervisor of Property & Insurance reports as follows : 

"On May 6, 1975, Council adopted a recommendation of the Standing 
Committee on Planning and Development based on a report from The 
Director of Planning dated April 24, 1975, dealing with the sale 
of the following sites: 

A. 1.5 acres to St. Margaret's Church for a church and 
day-care facility, 

B. 2 acres to the Conf ratellanza Italo-Canadese for a 
community centre, 

C. 5 acres to General Distributors for a warehouse, 

D. 1.8 acres to the Park Board. 

Subsequent to negotiations. General Distributors have now advised 
the Supervisor of Property & Insurance that they are not prepared 
to proceed with the purchase of the 5 acre site. 

When Council approved the direct sale of this site, to General 
Distributors it deviated from a practice followed by the City for 
many years whereby any surplus lands which are to be sold are 
advertised in both local newspapers and bids are called for. In 
this way many people are made aware of the availability of the 
sites and have an equal opportunity to submit a bid. In addition 
to the advertising, this office keeps a record of people who are 
interested in any particular site and when the property is put on 
the market, these people are notified. 

With the shortage of industrial land, we have many inquiries each 
week with respect to the availability of such sites and for these 
particular blocks we have some 20 companies and individuals who 
have, during the past year or two placed their names on our list and 
who wished to be notified when the land was to be sold. The direct 
sale of this site has already caused a complaint from one of the 
companies on this list, protesting the method by which the land was 
disposed of and asking if the City has abandoned its long standing 
practice of calling for bids from all interested persons. 

Since General Distributors have advised that they do not wish to 
proceed with the purchase of this site, it is suggested that the 
City follow its normal practice of advertising sites for sale and 
calling for bids. To protect the interests of the local residents 
who have been involved in the proposal for this area, it is suggested 
further that very specific terms of development be made conditions 
of sale. The result could be a development in keeping with the 
type already approved by the residents. 
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It is therefore RECOMMENDED that once the various problems connected 
with the resubdivision of this area have been worked out, the site 
surveyed, and registered in the Land Registry Office, that the 
Acting Supervisor of Property & Insurance collaborate with the 
Director of Planning to determine appropriate conditions of sale 
and development and that the land be advertised for sale and bids 
called for in the normal manner." 


The City Manager RECOMMENDS approval of the foregoing report of the 
Acting Supervisor of Property & Insurance. 


FOR COUNCIL ACTION SEE PAGE(S)SS^ 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON PLANNING 8s DEVELOPMENT 


AUGUST 14, 1975 


A meeting of the Standing Committee of Council on Planning and 
Development was held on Thursday, August 14, 1975 in the No. 1 
Committee Room, Third Floor, City Hall, at approximately 3:30 P 

PRESENT : Alderman Bowers, Chairman 
Alderman Cowie 
Alderman Harcourt 
Alderman Kennedy 

ABSENT: Alderman Bird 


M, 


ALSO PRESENT : Alderman Boyce 
COMMITTEE CLERK: M, L, Cross 


RECOMMENDATION 
1 . Bus Shelters 

The Committee considered a report of the City Manager dated 11th 
August 1975 (copy circulated). 

Mr. L. J. L'helias, French Trade Commissioner, and Mr, C. Robin 

of the J. C, Decaux Company were present, as well as Mr. R, Sinclair 

of Seaboard Advertising and Mr, J, Gough of Neon Products. 

Mr. W. Curtis, City Engineer, recommended that the two prototype 
bus shelters for Granville Mall proposed by Seaboard proceed with 
the City reimbursing the company for its share of the capital cost 
should the City decide not to permit Seaboard Advertising to 
install the remaining seven shelters on Granville Mall as per 
their original proposal , 

Mr, Curtis outlined the Decaux proposal for installing bus 
shelters, information centres, direction poles and street furniture 
throughout the City in exchange for an exclusive advertising 
franchise on the facilities supplied. They were requesting 
installation of a minimum of 300 shelters. One panel with advertis- 
ing on both sides would cover the company's cost. For every two 
panels of advertising of civic nature, they would request three 
panels which would be non-civic, 

Mr. C, Robin displayed models of the proposed bus shelters, street 
furniture and information centres. With respect to the bus shelters, 
he advised that, as well as the advertising panel, a waste receptacle 
and bus route map would be provided in each shelter. The shelters 
would be lighted at night. In addition, the company's package 
would include provision of 60 to 80 locations for street furniture - 
two panels of advertising, one side for civic or cultural advertising 
and one for non-civic advertising, Mr. Robin stated that the 
advertising on the panels would be changed every two weeks and not 
relocated to another location in the City. They would also install 
5 to 10 information centres containing a map of the City, panel 
for civic or cultural information, rotating panel for advertising 
(at least one of the 8 advertisements would be of a civic nature) 
digital time indicator and a vending machine for City maps or 
magazines , 


Continued on Page 2. 


standing Committee on Planning & Development 

August 14, 1975 Page 2 


Clause No. 1 Continued 


Mr. R. Sinclair questioned whether the information centres or bus 
shelters with advertising would be allowed under the City's Sign 
By-Law. He also stated that if street direction signs or informa- 
tion centres were going to be installed on a trial basis, his 
company would like an opportunity to install some. After consider- 
able discussion, the Committee 

RECOMMENDED 

A. THAT Seaboard Advertising be permitted to install 

two prototype shelters on Granville Mall as originally 
recommended by the Standing Committee on Planning and 
Development on 10th July 1975. 

B. THAT J. C. Decaux be permitted to install six proto- 
type shelters of their design at locations in the 
City selected by the City Engineer; the City Engineer 
to report back to the Committee on possible locations, 
agreements, length of tenure, etc. 

C. THAT the matter of installing street direction signs 
be taken under advisement by the City Engineer and any 
decision reported back to the Committee at the same 
time as the report on possible locations, etc. 

D. THAT no City-wide commitment for street furniture and 
bus shelters be made without giving other companies 
the opportunity of supplying competitive bids. 


The meeting adjourned at 5:00 P.M. 


+ + + + + 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON PLANNING fc DEVELOPMENT 

AUGUST 21, 1975 



A meeting of the Standing Committee of Council on Planning and 
Development was held on Thursday, August 21, 1975 in the No. 1 
Committee Room, Third Floor, City Hall, at approximately 3:40 P.M. 


PRESENT 


ABSENT ; 


ALSO PRESENT; 


Alderman Bowers, Chairman 
Alderman Cowie 
Alderman Harcourt 
Alderman Kennedy 

Alderman Bird 

Alderman Boyce 
Alderman Marzari 


COMMITTEE CLERK; 


M. L, Cross 


RECOMMENDATION 


1 . Downtown East Side Zoning 

The Chairman introduced the members of the Vancouver City Planning 
Commission present — Messrs. S. Hamilton (Chairman), G. Brekalo, 
E. Crowley, J. Lecky and J. Lowden — as well as Mr, Bruce Ericksen 
pnd Ms, Agda Campbell of the Downtown Eastside Residents Associa- 
tion. He also advised that the Federal Government had announced 
that the Downtown East Side has been chosen as a Neighbourhood 
Improvement Program area. 

The Committee considered the following memorandum dated 19th 
August 1975 from the Chairman to all members of Council: 


This discussion was arranged at the suggestion of the Mayor 
and with the concurrence of the Director of Planning. 
The Director of Legal Services has ruled that it is not in 
violation of the procedures governing Public Hearings. 

It is scheduled at a time when there are no conf 1 i ct i ng 
meetings, and I hope that many members of Council can come. 

The primary purpose of the meeting is to discuss 
with members of the Vancouver City Planning Commission their 
concerns about the proposed rezoning. Their arguments were 
transmitted in a short letter to the Hearing, but they did not 
feel it proper to appear at a Public Hearing to elaborate on it. 

Following this and other discussions, we may then 
recommend to Council when the Public Hearing might be re-scheduled, 
and whether the proposal should be exactly as previously, 
advertised or whether there should be some modifications. 


Mr. D. Janczewski of the Planning Department advised that the 
rezoning application came about as a result of Council 's desire 
to recognize that the Downtown East Side is playing an important 
part in the City — it has a mixed land use, including 2435 
existing dwelling units — 2583 after completion of Antoinette 
Lodge. The zoning would be the first step to stabilizing the 
community to qualify for Neighbourhood Improvement Program funding — 
the NIP funds would provide for better facilities and improvements 
to the community. The zoning is needed to recognize the resi- 
dential component and strengthen it and establish the character 
of the area. 


Continued on Page 2. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont M ) 

Proposed Hostel for Single Persons (cont'd) 

Central Mortgage & Housing Corporation favour the high rise 
alternative. Funds have been set aside by them within their 
1970 budget and they and the Province wish to formally 
consider approval of this project at this stage, as soon as 
they have a decision from the City on the type of building 
d es i r ed . ' 

It is RECOMMENDED that Council endorse the proposal on the 
basis of the high rise structure incorporating approximately 
150 units, and that the Board of Administration be authorized 
to proceed with negotiations with the senior levels of 
Government on this basis." 

- CARRIED 

D, Quarterly Review of Revenues and 
Expenditures as at June 30, 1970 

The Board of Administration, under date of July 31, 1970, 
submitted a detailed report on this subject which contains 
recommendations by the Director of Finance, concurred in by the 
Board of Administration, and a number of suggestions by the Board 
of Administration. 

MOVED by Aid. Broome, 

THAT the recommendation of the Director of Finance, as set 
out below, be adopted: 

"(1) the 1970 Estimates be adjusted as follows: 

Appropriation 

Revenues Increase Decrease 

^ $ 

Grants in Lieu of Taxes 17,200 

Receipts in Lieu of Taxes 16,300 
Sundry Rentals 

Central Heat Distribution 10,800 

Sundry Properties 49,000 

Disbursements on Properties 13,500 

License and Business Tax 160,000 

Service and Inspection Fees 40,000 

Civic Museums 25,000 

Interest on Temporary Investments 200,000 


466.800 65.000 


Net Revenue Increase $401,800 


Expenditures 

Municipal Share of Social Welfare Costs - 
in addition to the increase of $434, 997 
approved by Council on August 4 221,600 
Health Department Salaries 17,800 
Hydro Rate Increase 7 , 800 

229,400 17,800 


Net Expenditure Increase $211,600 


Difference Between Revenue Increase 
and Expenditure Increase 


$190, 200 


cont 'd . 
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Clause No. 1 Continued 


Mr. S. Hamilton wished to clear up the misunderstanding that 
the Commission did not want to go to the Public Hearing — 
they felt their comments were expressed in the statement 
circulated with the Agenda. The Commission's motion on July 
28th, 1975 to approve the rezoning application was defeated 
three to two and although he did not vote, Mr. Hamilton in- 
dicated he was against the rezoning. He stated the Commission members 
are not opposed to increasing the housing stock they are 
opposed to the zoning which will effect a "freeze" on land. 
There are no guidelines for developers, there is limited informa- 
tion as to what position developers will be placed in 18 months. 
Jt was felt that some of the areas proposed for rezoning would 
be more suitable for uses other than housing. 


Mr. J. Lowden felt the rezoning robs affected persons knowledge 
of their rights pertaining to their property — development of 
the area will be at the discretion of the Director of Planning. 
He stated the Planning Department cannot tell owners of property 
where they stand. He asked about non-conforming uses and was 
advised that they could remain as non-conforming but if they 
were burned down or otherwise removed, could not be rebuilt. 

The Chairman advised that the purpose of the rezoning was to 
encourage residential — not drive out industrial uses. He 
stated office and industrial uses could be permitted if they 
were compatible and did not displace :fesidential units. 


Mr. Lowden and other members of the Commission would like to see 
a planning concept for the area before the rezoning takes place. 

The Committee urged the Vancouver City Planning Commission to 
assist in this matter by suggesting methods of demolition controls, 
protecting and preserving housing and retaining compatible industry. 


After a lengthy discussion, the Committee 
RECOMMENDED 

THAT the Director of Planning be instructed to prepare 
an interim rezoning for the Downtown East Side, taking 
into account comments regarding the preservation of 
residential accommodation and compatible commercial 
and industrial uses; such interim zoning to be reported 
to Council on September 16th, 1975. 

(Aid. Cowie wished to be recorded as opposed.) 


The meeting adjourned at 5:10 P.M. 


+ + + + + 
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CI OF., VAN66UVER 
SPECIAk-COUfJCiL MEETING 

A Special Meeting of the Council of the City of Vancouver 
was held on Thursday, August 28, 1975, in the No. 1 Committee 
Room, commencing at 3:15 p.m. 

PRESENT ; Mayor Phillips 

Aldermen Bird, Bowers, Boyce, Cowie, Harcourt, 
Kennedy, Marzari, Rankin, Sweeney and 
Volrich 

1. Commencement of Construction, 
Phase I, Area 6, False Creek 

The Council had for consideration the following report of 
the City Manager under date of August 27, 1975, respecting 
commencement of construction. Phase I, Area 6, False Creek: 

" Background 

Vancouver City Council at meeting on 29th July, 1975 adopted the 
following resolution: 

"FURTHER THAT approval be given for the sponsors to proceed with 
construction prior to execution of the leases subject to: 

(a) the City being satisfied the subdivision plan is 
acceptable in principle to the Land Registry Office. : 

(b) each of the sponsors have executed an agreement to lease. 

(c) financing for the individual projects being confirmed 
before construction is commenced. 

(d) the Director of Legal Services taking steps necessary 
to protect the interests of the City." 

Subsequently on 12th August, 1975, Council amended item (b) of said 
resolution as follows: 

(b) each of the sponsors having executed an agreement to lease, OR 

each of the sponsors having filed with the City an 
appropriate letter of intent -to lease. 

(Underlining denotes amendment) 

CcHtiments on each of these conditions are as follows: 
(a) Svibdi vision Plan 

The subdivision plan has been signed by the approving officer of 
the City of Vancouver and by the Director of Legal Services for 
the city. Before being deposited with the Land Registry office, 
it requires the signature of the C. P. R., which in turn, re- 
quires agreement between the City and C. P. R. with respect to 
land exchange to accommodate relocation of the C. P. R. rail line. 
This agreement was approved by Vancouver City Council on 26th of 
August, 1975 and is now being processed by the C. P. R., the expec- 
tation being that they will approve and sign the Subdivision Plan 
in early September. There is a chance that the C. P. R. officials 
will have to obtain the approval of their Board of Directors (the 
next meeting of the Board being 15th October, 1975), in which case 
the agreement and in turn the Subdivision Plan could not be signed 
until after that Board resolution is received. We know 
of no obstacles to the signing of the Subdivision Plan, its deposit 
with Land Registry, and its ultimate approval. 

(b) Ground Leases 

All sponsors have filed with the City an appropriate letter of 
intent to lease. 



cont'd. 
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Commencement of Construction, Phase I, 
Area 6, False Creek (continued) 


(c) Financing 

With respect to the market and the controlled leasehold condominium 
units, the Bank of Montreal knowing that the subdivision plan is 

not yet registered, have set aside funds for the mortgage financing for these 
developtnents and stated that these funds will be used for these purposes. Ihe 
Bank is not in a position to actually oamvit these fvmds until the cash flow 
estimates have been mde, but we do not see any inpediments to this that 
cannot be dealt with in due course. In light of this nortgage financing being 
available and in light of our discussions with the Bank, we anticipate that the 
Bank will provide the necessary interim financing. 

Regarding the non-market dwellings, CMHC and the Provincial Govern- 
ment have earirarked certain funds but to date have not made commit- 
ments. However, CMHC have encouraged us to complete our applications 
with respect to both plans and financing and to be ready to start 
construction in September/October in the expectation that satisfac- 
tory financing arrangements will be made. 

(d) Protection of the interest of the City 

It is recognized there is samerisk in authorizing the Sponsors to 
proceed with construction before the Subdivision plan has been 
completed and the ground leases executed. If the subdivision plan 
is not approved by the C. P. R., it will be necessary for the City 
to modify the plan which can mean a delay in executing the leases 
and completing the financing. Allowing sponsors to enter upon 
the lands before the ground lease is executed could weaken the 
bargaining position, the covenants under the ground leases which 
would normally protect the City will not be available during that 
period. 

It is also brought to the attention of Council, that- the Sponsors 
who have a considerable financial interest in the construction 
work may require that the City give certain assurances - until 
each Sponsor is approached in this respect, any such requirements 
are unknown. Therefore, it may be necessary to refer this matter 
again to Council. 

Each sponsor will be required to take out adequate public liability insurance 
protecting both the sponsor and the City, prior to the sponsors entry upon 
City lands (this is a requirotient of the ground leases) . 

Other points which should be brought to the attention of Council 
are as follows: 

1. Development and Building Permits are being processed. However, 
under normal approval procedures, the timetable probably 
cannot be met. Therefore a task force committee is being set 
up to expedite the process, the intention being that construc- 
tion of foundations will commence early in September. 

2. All sponsors with the exception of two (University Non- 
profit Building Society and Lower Mainland Society for 
Residences for the Physically Handicapped) have made 
commitments with a contractor for construction within the 
budget and within the timetable. 

3. The sponsors have already spent considerable sums of money 
(in the hundreds of thousands of dollars) on design fees and 
advance purchase of materials. 

4. The timetable calls for substantial completion of construc- 
tion by June, 1976 which is related to the expiry of Construc- 
tion Labour agreements. To hold the prices, a start must 

be made soon. A substantial delay will mean that it will 
not be possible to meet our cost objectives and therefore, 
our income objectives. 

5. CMHC have appointed a senior official as a co-ordinator to 
process the applications to CMHC so as to achieve the ob- 
jectives outlined in our timetable. 


cont ' d. . . . 
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Commencement of Construction, Phase I, 
Area 6, False Creek (continued) 

Recommendation 

It is recommended that since there are no impediments to permitting 
the Sponsors to enter upon the lands in Area 6 and commence cons- 
truction in accordance with their letters of intent filed with 
the City, the conditions contained in the resolution of Council 
dated 29th July, 1975 and 12th August, 1975 respectively be dec- 
lared to have been substantially complied with and that approval 
be given to the Sponsors to proceed with construction. 


MOVED by Aid. Rankin, 
SECONDED by Aid. Bowers, 

THAT the recommendation of the City Manager contained in 
the foregoing report be approved. 

- CARRIED 

(Aldermen Bird, Boyce, Kennedy & Sweeney opposed) 


The Council adjourned at approximately 3:40 p.m. 

***** 


The foregoing are Minutes of the Special Council meeting 
of August 28, 1975, adopted on September 16, 1975. 
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CITY OF VANCOUVER 
SPECIAL COUNCIL MEETING 

A Special Meeting of the Council of the City of Vancouver 
was held on Thursday, September 4, 1975, in the No. 1 Committee 
Room, commencing at 3:45 p.m. 

PRESENT ; Mayor Phillips 

Aldermen Bird, Bowers, Boyce , Cowie, Harcourt, 
Kennedy, Marzari, Sweeney and Volrich 

ABSENT: Alderman Rankin 

CLERK TO THE COUNCIL ; M.L. Cross 

COMIITTEE OF THE WHOLE 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Volrich, 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair, to consider the report of the 
Standing Committee on Finance & Administration dated September 4th, 
1975, respecting the 1975-76 Local Initiatives Program. 

- CARRIED UNANIMOUSLY 

Report of Standing Committee 
on Finance & Administration, 
September 4, 197 5 


1975-76 Local Initiatives 
Program (Clause 1) 


Council considered the report of the Standing Committee on 
Finance & Administration dated September 4, 1975, wherein a 
priority rating is assigned to the various City Departments' 
applications for projects to be funded under the 1975-76 LIP. 

MOVED by Aid. Sweeney, 

THAT the recommendations of the Committee contained in this 
Clause be approved. 

- CARRIED 

(Aldermen Bird and Boyce opposed) 

MOVED by Aid. Boyce in amendment, 

THAT Project #27 - Van Dusen Botanical Gardens, be removed 
from the Priority 3 category and placed in the Priority 1 category. 

- LOST 

(Aldermen Bowers, Cowie, Harcourt, Kennedy, Marzari, 
Sweeney, Volrich and the Mayor opposed) 

The amendment having lost, the motion by Alderman Sweeney was 
put and CARRIED. 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Sweeney, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers, 
SECONDED by Aid. Volrich, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 4:10 p.m. 

***** 


The foregoing are Minutes of the Special Council meeting 
of September 4, 1975, adopted on September 16, 1975. 



CITY OF VANCOUVER 
SPECIAL COUNCIL - SEPTEMBER 16, 1975 
PUBLIC HEARING 

A Special Meeting of the Council of the City of Vancouver was 
held on Tuesday, September 16, 1975, at 2:00 p.m. in the Council 
Chamber, third floor. City Hall, for the purpose of holding a 
lublic Hearing to amend the Zoning and Development By-law. 

PRESENT ; Mayor Phillips 

Aldermen Bird, Bowers, Boyce, Cowie , Kennedy, 
Marzari, Rankin, Sweeney and Volrich 

ABSENT: Alderman Harcourt 

CLERK TO THE COUNCIL: M. Kinsella 



C OMMITTEE OF THE WHOLE 

r OVED by Aid. Rankin, 
SECONDED by Aid. Bird, 

THAT the Council resolve itself into Committee of the Whole, 
fayor Phillips in the Chair, to consider proposed amendments to 
•the Zoning and Development By-law. 

- CARRIED UNANIMOUSLY 

J . Amendment to the Zoning and 
Development By-law No. 357 5 

An application has been received from the Director of Planning 
to amend the Zoning and Development By-law No. 3575, whereby: 

"Renumber subsections (1) and (2) of Section 7 as subsections 
(2) and (3) respectively, and by the insertion of the 
following as subsection (1) : 

' (1) Every person who violates any of the provisions 
of this By-law or who suffers or permits any act 
or thing to be done in contravention or in vio- 
lation of any of the provisions of this By-law, 
or who neglects to do or refrains from doing any- 
thing required to be done, by any of the provisions 
of this By-law or who does any act which violates 
any of the provisions of this By-law, or who fails 
to comply with any order, direction or notice 
given under this By-law, is guilty of an offence 
against this By-law and liable to the penalties 
hereby imposed. Each day that a violation is 
permitted to exist shall constitute a separate 
offence. ' " 


The application was approved by the Director of Planning and 
the Vancouver City Planning Commission. 

The Mayor called for speakers for or against this application 
end no one appeared. 

VOVED by Aid. Bird, 

THAT the foregoing application be approved. 


- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

fOVED by Aid. Bird, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

rOVED by Aid. Bird, 

J ECONDED by Aid. Sweeney, 

THAT the report of the Committee of the Whole be adopted, and 
i he Director of Legal Services be instructed to prepare and bring in 
•the necessary amendments to the Zoning and Development By-law. 


- CARRIED UNANIMOUSLY 


The Council recessed at approximately 2:05 p.m. to reconvene 
■in T-panl ;ir sp'st^inn in +-h(=> nnnnr-Ll Chamber. 


The foregoing are Minutes of the Special Council meeting (Public 
Hearing) of September 16, 1975, adopted on September 23, 1975. 
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CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 

A Regular Mee ;ing of the Council of the City of Vancouver was 
held on Tuesday, S<5ptember 16, 1975, in the Council Chamber, 
commencing at 2.00 p.m. 

PRESENT : Mayor Phillips, 

Aldermen Bird, Bowers, Boyce, Cowie, 

Harcourt, (arrived 2.05 p.m.) Kennedy, 
Marzari, Rankin, Sweeney and Volrich. 

CLERK TO THE COUNCIL : D.H. Little. 

PRAYER . 


The proceedings in the Council Chamber were opened with prayer. 


'IN CAMERA' MEETINC j. 

The Council was advised that there were matters to be considered 
'in Camera' later this day. 

M( VED by Aid. Sweeney 
Sr CONDED by Aid. Bowers 

THAT the Council recess to reconvene following the Public Hearing. 

- CARRIED UNANIMOUSLY 


The Council reconvened at 2.05 p.m. 

ADOPTION OF MINUTES 

M' VED by Aid. Volrich 
SI' CONDED by Aid. Kennedy 

THAT the minutes of the Regular Council Meeting of August 26,1975 
(uith the exception of the 'In Camera' portion), the Special Council 
Meeting of August 28, 1975, and the Special Council Meeting of 
September 4, 1975, be adopted. 

- CARRIED UNANIMOUSLY 

COIVU^iITTEE OF THE WHOLE 

MOVED by Aid. Volrich 
SECONDED by Aid. Kennedy 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 

DELEGATIONS AND COMMUNICATIONS 

1975 Collective Agreement between Vancouver 
Police Board and Vancouver Policemen's Union 
- Parking Facilities. 

The Council noted a letter, dated August 29, 1975, from the 
Vancouver Police Board, concerning a resolution of that Board, 
s\ipporting the provision of parking for on-duty police members on 
the lot bounded by Jackson, Dunlevy, Keefer and Pender Streets. 
A letter, dated September 15, 1975 from McTaggart, Ellis and Co., 
representing the Policemen's Union, was also noted. 


Cont 


Regular Council, September 16, 1975, ..... 

DELEGATIONS AND COMMUNICATIONS ( Cont ' d ) 


1975 Collective Agreement - 
Police Parking Facilities (Cont'd) 

Dr. Hugh Parfitt, representing the Police Board, Deputy Chief 
Dixon, representing the Police Department and Mr. W.R. Martin, 
Counsel for the Policemen's Union, addressed Council speaking in 
support of utilizing the subject property for parking purposes. 
On a question raised with respect to parking fees. Constable J.Wise, 
a member of the Policemen's Union, was of the opinion that the members 
would not wish to pay parking fees. 

MOVED by Aid . Bird 

THAT, in order to provide the parking facilities called for 
in the Collective Agreement with the Vancouver Policemen's Union, 
the Board of Police Commissioners be instructed to apply for a 
development permit 'and the Director of Planning be authorized to issue 
a development permit for a temporary parking area on the lot bounded 
by Jackson, Dunlevy, Keefer and Pender Streets, subject to: 

(a) the area being suitably gravelled; 

(b) the fee for parking to be $5.00 per month per car 
with provision of this low cost staff parking not 
being considered a precedent; 

(c) the cost of gravelling, barricading and signing to 
be charged to Contingency Reserve; 

(d) the use of the lot for parking be subject to cancel- 
lation on 3 days' notice; 

FURTHER THAT only that portion of the site needed to serve the 
needs of the Vancouver Policemen's Union be treated in this manner 
and that this use be permitted for a one year period only. 

- (carried) 

MOVED by Aid. Boyce 

THAT the foregoing motion of Alderman Bird be deferred pending 
an investigation of other possible sites in the area. 

- LOST 

(Aid. Bird, Bowers, Kennedy, Sweeney, Volrich and the Mayor opposed 

The motion to defer having lost, the motion of Alderman Bird 
was put and CARRIED 

(Aid. Marzari, Rankin and Volrich opposed.) 


CITY MANAGER'S REPORTS 

Finance Matters 
September 12, 1975 . 

Mount Pleasant Community Centre 
Addition and Alterations. 
(Clause 13) 

MOVED by Aid . Volrich 

THAT the Director of Legal Services be instructed to enter into 
a contract with G.D.Shaw Construction Co., Ltd . , in the amount of 
$169,035.00, on behalf of the Park Board. 

- CARRIED UNANIMOUSLY 


Regular Council, August 11, 1970 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Quarterly Review of Revenues and 
Expenditures as at June 30, 1970 (cont'd ) 

(2) the difference between the revenue increase and expenditure 
increase which amounts to $190,200 as shown in (1) above be 
allocated as follows: 

To Contingency Reserve - See Note 2 on Page 1 $133,200 

To Residence for Single Transient Women 

See Note 1 on page 3 57,000 


$190,200" 


- CARRIED 

The Council then proceeded to give consideration to the 
suggestions made by the Board of Administration. (This subject 
continued on pages 9 and 10) . 

The Council recessed at approximately 10:45 a.m. to reconvene 'In 
Camera' in the Mayor's Office; then recessed at 12 noon to reconvene 
in open session in the Council Chamber at 2:00 p.m. 

The Council reconvened at 2:00 p.m., still in Committee of the Whole, 
His Worship the Mayor in the Chair and the following members of the 
Council present: 

PRESENT: His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 
Hardwick, Linnell, Phillips, 
Rankin, Sweeney and Wilson 

UNFINISHED BUSINESS 

1. Vancouver Oral Centre for Deaf Children 
Grant Request 


The Council made arrangements for the appearance of a 
representative of the Oral Centre for Deaf Children. However, in 
view of the fact that the delegation did not appear as arranged, 
the Council considered the request which was for a one time 
capital grant of $10,000 to assist in the construction of a class- 
room for pre-school deaf children. The Board of Administration 
submitted a report by the Director of Social Planning/Community 
Development bearing on the request in which he described the method 
of operation of the Centre. He recommended that the grant request 
be not entertained at this time and that the organization be 
encouraged to work with other organizations for deaf children. 

MOVED by Aid. Broome, 

TEIAT in view of the recommendation of the Director of Social 
Planning/Community Development, no further action be taken on the 
request of the Oral Centre for Deaf Children for a capital grant. 

- CARRIED 
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UNFINISHED BUSINESS 

Vancouver Bach Choir 
Grant Request. 

Council on August 26, 1975, when considering a grant request from 
the Vancouver Bach Choir, for approximately $3,000 for the rental of 
the Queen Elizabeth Theatre, deferred the matter, pending a report 
from the Manager of the Queen Elizabeth Theatre. Under date of 
September 9, 1975, the Manager submitted a letter giving details of 
the Choir and rentals to be paid. 

MOVED by Aid . Bird 

THAT a grant of $2,500 be approved to the Vancouver Bach Choir, 
towards the rental of the Queen Elizabeth Theatre for December 4, 
5 and 6, 1975. 

- LOST 

(Aid. Bowers, Boyce , Cowie, Harcourt, Kennedy, Marzari, 
Rankin, Sweeney, Volrich and the Mayor opposed) 

MOVED by Aid. Boyce 

THAT a grant of $1,500 be approved to the Vancouver Bach Choir, 
towards the rental of the Queen Elizabeth Theatre for December 4, 
5 and 6, 1975. 

- LOST NOT HAVING 
(Aid. Harcourt, Kennedy, Marzari and Sweeney RECEIVED THE 

opposed) REQUIRED MAJORITY 


MOVED by Aid. Marzari 

THAT a grant of $500 be approved to the Vancouver Bach Choir 
towards the rental of the Queen Elizabeth Theatre for December 4, 
5 and 6, 1975. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY. 

COMMUNICATIONS OR PETITIONS 

Election Returns on Computer System. 

The Council noted the following letter dated August 27, 1975, 
flora the City Clerk: 

"The Manager of Computer Services and the City Clerk have had 
meetings on placing election returns on the computer system 
and arrangements can now be made to program for the 1976 
elections. 

For the following reasons, I am desirous of converting to the 
computer system: 

(a) Cumulative returns can be obtained progressively through- 
out the election evening; 

(b) The results following the election evening and after the 
last field return is received will be determined earlier 
than by the present system; 

(c) Experience with the computer system should be obtained 
before any decision is made on the use of voting machines. 

In order to be part of the 1976 computer program and because of 
the necessity to develop and test an appropriate program as 
soon as possible, an early decision should be made. 


Cont ' d . 
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COMMUNICATIONS OR PETITIONS (Cont'd) 

Election Returns on Computer System (Cont'd) 

It is therefore RECOMMENDED 

(a) That the election returns for the 1976 General 
Election be tabulated by the computer system; 

(b) That no further consideration be given to the 
purchase of voting machines until after 
experience has been obtained with computerised 
election results. 

(At the appropriate time, it will be proposed that a representative 
of Computer Services and the City Clerk's Office visit Seattle to 
view an operation) . " 

MOVED by Aid. Rankin 

THAT the recommendations of the City Clerk contained in his letter 
of August 27, 1975, be approved; 

AND FURTHER THAT, authority be granted to representatives of 
Computer Services and the City Clerk's office to visit Seattle to view 
a similar operation, at the appropriate time. 

- (carried) 

MOVED by Aid. Marzari 

THAT the letter from the City Clerk be deferred, pending re- 
examination of an earlier report on the matter, submitted by the City 
Clerk . 

- LOST 

(Aid. Bird, Bowers, Boyce , Cowie , Harcourt, Kennedy, 
Rankin, Sweeney, Volrich and the Mayor opposed) 

The motion to defer having lost, the motion by Alderman Rankin 
was put and CARRIED. 

(Aid. Marzari opposed) 


Demolition of Minaki Lodge . 

The Council noted the following letters on the matter of Minaki 
Lodge, 1138 Nelson Street: 

Downtown Eastside Residents' Association, September 3, 1975, 
Delegation Request. 

Loomis Holdings Ltd., Operators of Minaki Lodge, September 9, 
1975, Delegation Request. 

Mayor Phillips, September 16, 1975, recommending that Council 
rescind its motion of June 24, 1975. 

In addition to the above. Council noted a motion by Alderman 
Rankin, which was submitted as Notice on August 26, 1975, requesting 
that Council reconsider the demolition of Minaki Lodge. 

MOVED by Aid. Volrich 

THAT the following recommendation of the Mayor, as contained in 
his letter of September 16, 1975, be approved and Alderman Rankin's 
motion be deferred for one week. 

"THAT subject to School Board and Park Board approval. Council 
rescind its motion of June 24, 1975 with regard to Minaki Lodge 
and that the Lodge be leased to Loomis Holdings to continue 
their management until a suitable alternate is provided elsewhere 

- CARRIED UNANIMOUSLY 

AND BY THE REQUIRED 

MAJORITY. ^ . 

coat ' d . 
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COMMUNICATIONS OR PETITIONS (Cont'd) 

Demolition of Minaki Lodge (Cont'd) 

MOVED by Aid . Harcourt 

THAT the letters from Downtown Eastside Residents' Association, 
and Loomis Holdings Ltd., be received. 

- CARRIED UNANIMOUSLY 

City of Vancouver - Five Year Plan . 

Under date of September ^, 1975, the Board of School Trustees, 
submitted the following letter: 

Following a presentation by Alderman J. Volrich at a meeting 
of the Board held on August 26th, 1975 the Board approved the following 
motions : 

1. That the Vccnoouver School Board endorse the 
City 's Five Year Plan. 

2. That the Board ipermit information oonoeming 
the Five Year Plan to be distributed through 
the schools. 

The Board authorized the distribution of information through 
the schools on the understanding that it would be similar to that 
distributed in 1970. 

We have asked Mr. D. J. Elsie, the City's representative, to 
forward a draft of the information to be distributed to the Board prior 
to its distribution. 

Would you bring this informaticm to the attention of City 

Council. 

MOVED by Aid . Harcourt 

THAT the letter from the School Board be received. 

- CARRIED UNANIMOUSLY 

Changes - Deputy Mayor . 

MOVED by Aid. Bird 

THAT in accordance with the request of the Mayor in his letter 
dated September 4, 1975, the following changes be made to the roster 
for Deputy Mayor: 

October, 1975. - Alderman Harcourt 

December, 1975. - Alderman Rankin 


- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIOI^S (Cont'd) 


Five-Year Lease with Option to Purchase 
on 252 East 19th Avenue, Vancouver, from 
Elizabeth Mary Watters to Desmond Martin Foley . 

Section 20, Sub-section (4) of the Landlord and Tenant Act 
states in part: 

"No landlord shall enter into a tenancy agreement for a 
term exceeding three years unless he first obtains 
approval of: 

(a) where the residential premises are situated in a 
municipality, the Municipal Council. " 

In this regard, a letter from Berner, Vertlieb, Anderson and 
Company, Barristers and Solicitors, was noted as follows: 

"I am the Solicitor for Mr. Foley, the Lessee in the above- 
named Lease. I hereby make application on his behalf to 
the Members of Council of the City of Vancouver pursuant 
to Section 20, Sub-section (4) of the Landlord and Tenant 
Act, Statutes of B. C. 1974, C. 45. 

The Lease in question concerns a single family dwelling 
unit owned in fee simple by Miss Watters, which premises 
Miss Watters has agreed to lease to my client for a term 
of five years, with an option to purchase the premises at 
a gross purchase price of $55,000.00 at any time during the 
currency of the Lease. 

Prior to the agreement of the parties hereto regarding this 
Lease, there was no subsisting landlord and tenant relation- 
ship between Miss Watters and any other person and she has 
occupied the house as sole owner thereof. Mr. Foley intends 
to occupy the house together with his wife and small child. 

I trust that the above is sufficient information in 
support of an application for approval of the said Lease 
for a term in excess of three years. 

I request that this matter be dealt with as quickly as 
possible by Council and that if there is any further infor- 
mation required I be contacted at your earliest convenience. 

I thank you and await the results of your earnest considera- 
tion. " 


MOVED by Aid. Harcourt 

THAT the application for approval of the lease, as described in 
the foregoing letter dated August 27, 1975, from Berner, Vertlieb, 
Anderson and Company, be approved. 

^— _ _ CARRIED UNANIMOUSLY 

In considering this general matter, the Mayor instructed 
the Director of Legal Services to prepare a draft 
resolution for Council's consideration, wherein the 
administration could authorize similar applications 
under this Section of the Landlord and Tenant act. 
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CITY MANAGER'S REPORTS (Cont'd) 

Finance Matters, 
September 12, 1975 . 

Submission from Vancouver Public Library- 
Board regarding the Greater Vancouver 
Library Federation. (Clause 1) 

The Council considered this clause and heard a delegation from 
the Chairman of the Library Board speaking in support of the proposal 
regarding the Greater Vancouver Library Federation. Mr. Kitchen, 
the Chairman, advised that the city's libraries already meet the 
standards required and no upgrading will be necessary in this regard. 

The Director of Finance expressed concern on various points 
which had been, in his opinion, only partly answered in a further 
letter circulated to Members of Council by the Library Board. 

MOVED by Aid. Rankin 

THAT authority be granted to enter into an agreement as proposed 
by the Vancouver Public Library Board in its letter dated September 
11, 1975, subject to there being no financial obligations to the city 
as a result of this agreement. 

- CARRIED UNANIMOUSLY 


COMMUNICATIONS OR PETITIONS (Cont'd) 

Carnegie Library - 
Norths tar Museum. 

MOVED by Aid. Marzari 

THAT the letter dated August 29, 1975, from Harry E.S. Fan, 
asking to appear as a delegation regarding the Carnegie Library, 
be referred to the Standing Committee on Community Services, and 
Mr. Fan be requested to make his submission to that Committee. 

- CARRIED UNANIMOUSLY 


National Workshop in Ottawa . 

The Council noted a letter, dated September 10, 1975, from 
Alderman Boyce , advising that she has been invited by the National 
Capital Commission to attend a National Workshop Session in Ottawa 
October 15th to 17th, 1975, on "Women's Role in Shaping the Environ- 
ment". The Alderman requested Council's permission to attend. 

MOVED by Aid. Marzari 

THAT leave of absence be granted Alderman Boyce to attend the 
National Workshop Session in Ottawa, and that, except for travel costs, 
the per diem and normal expenses be granted. 

- CARRIED 

(Aid. Bowers, Kennedy and Volrich opposed) 
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COMMUNICATIONS OR PETITIONS (Cont'd) 

Langara Golf Course 

Under date of September 9, 1975, Alderman Harcourt submitted 
the following letter: 

"As instructed by Council, I have been in touch with the 
Minister of Housing and his officials about Langara lands 
set aside for the Co-operative. Attached you will see 
the exchange of correspondence with the Provincial Govern- 
ment. A meeting will take place shortly with the Minister 
to arrange a satisfactory solution. 

Further, the City will be spending approximately $350,000 
to reshape the Langara Golf Course. You will recall that 
the Citizens Advisory Committee and their officials suggested 
that a fitness jogging track be built around the golf course. 
Further recommendations were brought forward to build a 
picnic area with benches beside the Sexsitiith School. I feel 
that these two amenities would be of great benefit to the 

neighbourhood and would be well received by the citizens. 
May I suggest that we approach the Provincial Department of 
Recreation and Conservation for a 1/3 grant. The total cost 
of fixing up the golf course and providing the jogging trail 
and picnic area would be approximately $500,000. If we are 
putting $350,000 forward, then our request to the Provincial 
Government would be for approximately $165,000. I would 
like to seek authorization from Council to pursue this matter 
with the Provincial Government." 

MOVED by Aid. Harcourt 

THAT authorization be granted to Alderman Harcourt on behalf 
of Council to apply to the Provincial Government for a grant of 
one-third of the total cost for recreational development of 
Langara Golf Course area , as proposed above . 

- CARRIED. 

(Aid. Boyce and Kennedy opposed) 

Demolition and Development Permits 
Low-cost Housing. 


MOVED by Aid. Harcourt 

THAT the request of the Hastings-Sunrise Community Resources 
Board to appear before Council on September 23, 1975, to present a 
statement regarding the question of demolition and development 
permits, and low cost housing for low and moderate income people 
in Vancouver, be granted. 

- CARRIED UNANIMOUSLY 
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C OMMUNICATIONS OR PETITIONS (Cont'd) 

Point Grey Road Waterfront Park Properties - 
2 323-5, 2831 (Seagate Manor) 3223-25 and 3235 . 

Council noted a letter dated September 15,. 1975, from the Board 
of Parks and Recreation on the above subject, as quoted hereunder: 

"The above Park Board waterfront properties on Point 
Grey Road that were purchased with park acquisition 
funds have been under discussion in recent weeks. 
The buildings have been rented out over the past 
few years for housing as an interim use. However, 
members of the Park Board are unanimous in their 
decision that the properties now must be used 
for public waterfront park purposes. 

It has been stated on numerous occasions, by many 
members of Council, that the Park Board should 
have more autonomy and control of Board affairs. 
The Board requests City Coxincil to c'.gree that 
disposition and use of the above Point Grey Road 
waterfront properties is the responsibility of 
the Park Board. " 

M( VED by Aid. Boyce 

THAT Council comply with the request of the Park Board, as 
cc ntained in its letter of September 15, 1975, and agree that the 
disposition and use of the above Point Grey Road waterfront properties 
if; the responsibility of the Park Board. 

- (lost) 

M(^VED by Aid. Kennedy 

THAT the foregoing letter be deferred, pending further consideratio 
a-t a later date. 

- LOST 

(Aid. Bird, Bowers, Boyce, Cowie , Harcourt, Marzari, 
Rankin, Sweeney, Volrich and the Mayor opposed) 

The motion to defer having lost, the motion of Alderman Boyce 
w^)S put and LOST. 

(Aid. Bird, Bowers, Harcourt, Kennedy, Marzari, Rankin, 
Sweeney, Volrich and the Mayor opposed) 


Point Grey Road Waterfront Park Properties 
2323-25, 2831 (Seagate Manor), 3223-25 and 3235 . 

The Council noted a further letter from the Board of Parks and 
Rt^creation, dated September 10, 1975, concerning the above properties, 
in which a motion of the Board was quoted instructing the Superintendent 
to seek demolition bids for the buildings on the park properties on 
Point Grey Road, for consideration at the next Park Board Meeting. 

MO /ED by Aid. Sweeney 

THAT the letter, dated September 10, 1975, from the Park Board, 
be received. 

- CARRIED UNANIMOUSLY 

The Council recessed at 3.55 p.m. and 
following an 'In Camera' meeting in 
the Mayor's office, reconvened in the 
Council Chamber at 4.50 p.m., with the 
same members present. 


AMENDED 
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CITY MANAGER'S REPORTS (Cont d) 


A. r^NAGER'S GENERAL REPORT 
SEPTEMBER 12, 1975 


Works & Utility Matters 
(September 12, 1975) 


The Council considered this report which contains five 
Clauses identified as follows: 


CI. 1: Closure of the Lane East of Alma Street between 
7th Avenue and the Lane South of 7th Avenue 

Cl. 2: Lease of portion of the Lane South of 28th Avenue 
West of Knight Street 

Cl. 3: Tender #56-75-3 - Asphalt-Liquid and Paving 

Cl. 4: Advance Work on Local Improvement Project, Lane 

Lighting, Lane East of Granville, North of Broadway 

Cl. 5: Underground Wiring Progress Report 

The Council took action as follows: 


Clauses 1-4 (inclusive) 


MOVED by Aid. Volrich 

THAT the recommendations of the City Manager, contained in 
clauses 1, 2, 3 and 4, be approved. 

- CARRIED UNANIMOUSLY 


Underground Wiring Progress Report 
(Clause 5) 


MOVED by Aid. Bird 

THAT the undergrounding of transmission lines on 16th Avenue 
from Camosun to Blanca be not undertaken at this time; 

AND FURTHER THAT the following recommendations, contained in 
this clause, be approved: 

THAT this Local Improvement Project, referred to as Item 5 
of Court of Revision No. 415 (Nov. 9, 1972) be cancelled, and 
that the unexpended balance of the City's share of the 
appropriation amounting to approximately $95,174 be returned 
to Account No. 250/7901 'Underground Wiring - Unappropriated'. 

THAT the present method for calculation of property owners' 
rates be retained at the present time. 


- CARRIED UNANIMOUSLY 


Social Service and Health Matters 
(September 12 , 1975) 

Group Trailer Parking 
(Clause 1) 

MOVED by Aid. Bird 

THAT the recommendation of the 
clause, be approved. 


City Manager, contained in this 

- CARRIED UNANIMOUSLY 
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Harbours and Parks Matters 
(September 12 , 1975) 

Provincial Water Lease - 
Jericho Tennis Club. 
(Clause 1) 

MOVED by Aid. Bird 

THAT the recommendation of the 
clause, be approved. 


City Manager, contained in this 

- CARRIED UNANIMOUSLY 


Building & Planning Matters 
(September 12, 1975) 

The Council considered this report which contains six 
Clauses identified as follows: 


CI. 1: Sites C & D Strathcona Area - SPOTA and Shon 

Yee Association 
CI. 2: Neighbourhood Improvement Program: Kitsilano - 

Appropriation of Funds 
CI. 3: Strata Title Application - Conversion of 2301-03- 

05-07 West 3rd Avenue 
Cl. 4: Demolitions in Kitsilano 

CI. 5: Amendments to the Proposed CD-I By-law for the 

Downtown Eastside 
Cl. 6: Amendments to the Proposed CD-I By-law for the 

Downtown Eastside 

The Council took action as follows: 

Sites C. & D. Strathcona Area - 
SPOTA and Shon Yee Association 
(Clause 1) 


MOVED by Aid. Harcourt 

THAT an interest-free interim financing loan of $12,500 each, 
be approved to the Shon Yee Association and S.P.O.T.A. for devel- 
opment and consultation costs to date, on the understanding that 
repayment will be made when senior government funding has been 
determined ; 

AND FURTHER THAT the source of funds for this loan be left to the 
discretion of the Director of Finance. 

- CARRIED 

(Aid. Kennedy and Sweeney opposed) 


Clauses 2 and 3 . 


MOVED by Aid . Bowers 

THAT the recommendations of the City Manager, contained in 
clauses 2 and 3, be approved. 

- CARRIED UNANIMOUSLY 

Demolitions in Kitsilano 
(Clause 4) 

MOVED by Aid. Bowers 

THAT the recommendation of the City Manager, contained in this 
clause, be approved. 

- CARRIED 

(Aid. Harcourt and Rankin opposed) 
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CITY MANAGER'S REPORTS (Cont'd) 

Building and Planning Matters 
(September 12, 1975) (Cont'd) 

Amendments to the Proposed CD-I 
By-law for the Downtown Eastside. 
(Clause 5) 

MOVED by Aid. Marzari 

THAT the delegation requests of the Downtown Community Resource 
Board and the Downtown Eastside Residents' Association be granted. 

- LOST 

(Aid. Bird, Bowers, Boyce , Cowie , Kennedy, Sweeney 
and Volrich opposed) 

Mr. D. Janczewski of the Planning Department, spoke in explan- 
ation of this clause . 

MOVED by Aid. Bowers 

THAT the recommendation of the City Manager, contained in this 
clause, be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Rankin 

THAT a Public Hearing on the proposed CD-I By-law for the 
Downtown Eastside be arranged as soon as practical. 

- CARRIED UNANIMOUSLY 


Amendments to the Proposed CD-I 
By-law for the Downtown Eastside. 
(Clause 6) 

MOVED by Aid. Volrich 

THAT the Director of Social Planning be authorized to acquire 
the information referred to in this clause, in co-operation with 
the Planning Department. 

- CARRIED 

(Aid. Marzari opposed) 


Licenses and Claims Matters 
(September 12, 1975) 

Claim of Thomas McFarlane 
(Clause 1) 

MOVED by Aid. Volrich 

THAT the recommendation of the City Manager, contained in this 
clause, be approved. 

- CARRIED 

(Aid. Marzari opposed) 
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UNFINISHED BUSINESS (cont'd ) 

2 . KeiTisdale Beautif ication Pro ject 

The Council received a delegation from the Kerrisdale and 
District Commercial Association appearing in support of a report 
of the Board of Administration dated June 1, 1970, outlining a 
program leading to the beautif ication of the Kerrisdale commercial 
area , 

MOVED by Aid, Broome, 

THAT the following report of the Board of Administration dated 
June 1, 1970, be adopted: 

"Your Board submits the report of the Director of Planning and 
the City Engineer dated June 1, 1970, respecting the Kerrisdale 
beaut if ication project. 

On April 1, 1969, Council, in adopting a report by the Director 
of Planning, initiated a Stage I beautif ication study in Kerris- 
dale, and it will be recalled that subsequent reporting on this 
subject was delayed to allow discussions with the CPR regarding 
their right-of-way (Director of Planning 's report of 
January 29, 1970) . 

The report now submitted: 

(1) Summarizes the findings of the Stage I study which are set 
out in detail in a brochure attached to the report; 

(2) Discusses proposals for the immediate beautif ication 
project and suggests further long-range studies to be 
undertaken by the Kerrisdale merchants and the City in 
collaboration with the CPR; 

(3) Gives details of costs and cost-sharing; 

(4) Makes the following recommendations: 
That 

'a. Council request the owners of the railway right-of-way 
to establish their willingness to co-operate in the 
proposed beautif ication scheme of the intersection of 
the Boulevards and 41st Avenue and to share financially 
in necessary improvements to railway property; 

B, Subject to agreement from the owners of the railway 
right-of-way. Council authorize the initiation of the 
design stage (working drawings) of the landscaping 
project and the design studies for the beautif ication 
of the 2100 block on 41st Avenue, and provide matching 
funds for design fees up to a total of one-half of 
$6,500, according to the established policy; 

C, Council concur with the selection of the firm of Rhone 
and Iredale, Architects, as design consultants for the 
Kerrisdale beautif ication Project 1 and Project 2; 

D, Following completion of the working drawings, the 
Director of Planning and the City Engineer report back 
on the initial beautif ication projects, including the 
possible sharing of design, capital, maintenance, and 
operating costs; 


cont 'd . 
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Fire & Traffic M<Ltters 
(September 12, 1"75) 

The Council considered this report which contains three 
Clauses identified as follows: 

CI. 1: Block 42/52 Parking Garage Charges 

CI. 2: Clofure of 200 Block East Pender Street 

CI. 3: Sidewalk Cafe 

The Council took action as follows: 

Block 42/52 Parking Garage Charges 
(Clause 1) 


MOVED by Aid. Vo .rich 

THAT the recommendation of the City Manager, contained in this 
clause, be approved. 

- CARRIED UNANIMOUSLY 

Closure of 2 00 Block - 
East Pender Street. 
(Clause 2) 

MOVED by Aid. Vo .rich 

THAT the recommendation of the City Engineer, contained in this 
clause be approvtjd and a grant of $300 be approved to the Chinese 
Cultural Centre "or the purposes detailed in the report. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY. 

Sidewalk Cafe 
(Clause 3) 

MOVED by Aid. Volrich 

THAT the recommendation of the City Manager, contained in this 
clause be approved. 

- CARRIED UNANIMOUSLY 


'inance Matters 
September 12, 19 75) 

The Council ::onsidered this report which contains thirteen 
lauses identifiei as follows: 


CI. 

1 : 

CI. 

2 : 

CI. 

3: 

CI. 

4: 

CI. 

5: 

CI. 

6 : 

CI. 

7: 

CI. 

8: 

CI. 

9 : 

CI. 

10 : 

CI. 

11: 

CI. 

12: 

CI. 

13: 


Submission from Vancouver Public Library Board 
regarding the Greater Vancouver Library Federation 
Central and Oliver Hotels Multi-Use Centre - United 
Housing Foundation (UHF) 

South Burnaby Lawn Bowling Club - Central Park 
Van Dusen Botanical Display Garden - Staffing 
Public Notification Costs - Downtown Rezoning 
Tender Awards 

Liabilities of Municipalities in British Columbia 
for Excess Charges from Private Hospitals 
Fire Department - Staffing 

Britannia Community Services Centre - Staff & Budgets 

Restoration of the Orpheum Theatre 

Request from United Housing Foundation for Grant 

197 5 Supplementary Capital Budget Review - 

Mt. Pleasant Community Centre Addition and Alterations 

Vancouver Park Board 


The Council took action as follows: 


Cent ' d . 
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Fiaance Matters 

(September 12, 1975) (Cont'd) 

Clause 1 . For Council action on this clause, see page 7. 

Central and Oliver Hotels Multi-Use Centre, 
United Housing Foundation (UHF) 
(Clause 2) 

MOVED by Aid. Harcourt 

THAT the recommendation of the City Manager contained in this 
clause, be approved. 

- CARRIED UNANIMOUSLY 

Clauses 3-8 (inclusive) 

MOVED by Aid. Bird 

THAT the recommendations of the City Manager, contained in 
clauses 3,4,5 and 8 be approved, and clauses 6 and 7 be received 
for information. 

- CARRIED UNANIMOUSLY 

Britannia Community Services Centre - 
Staff and Budgets. 

(Clause 9) 

Prior to considering this clause it was noted that a letter 
had been received from the Vancouver Municipal and Regional 
Employees' Union suggesting that the matter be deferred to give 
the Union an opportunity to review the matter further. 

MOVED by Aid. Bird 

THAT this clause be referred back to the City Manager for 
discussion with the Vancouver Municipal and Regional Employees' 
Union as requested. 

- CARRIED UNANIMOUSLY 

Restoration of the Orpheum Theatre 
(Clause 10) 

MOVED by Aid . Harcourt 

THAT the recommendation of the City 
clause, be approved. 

(Aid. Rankin opposed) 

Request from United Housing Foundation 
for Grant . 

(Clause 11) 

MOVED by Aid. Harcourt 

THAT a grant of $8,975.14 be approved to the United Housing 
Foundation for the purpose detailed in this report. 


Manager, contained in this 
- CARRIED 


(Aid. Kennedy opposed) 


- CARRIED BY THE 

REQUIRED MAJORITY. 
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Finance Matters 

(September 12, 1975) (Cont'd) 

1975 Supplementary Capital 

Budget Review. 

f Clause 12) 

MOVED by Aid. Marzari 

THAT Projects 1 - 4 as recommended by the City Manager, be 
approved, and the balance of the projects be submitted to the 
Standing Committee on Finance and Administration for review and 
report . 

- (carried unanimously) 

MOVED by Aid. Rankin (in amendment) 

THAT the following words be inserted in the motion of Alderman 
Marzari, after the word 'Manager', 'and Project 8 (Ice Rink - 
Hastings East Area) ' . 

- LOST 

(Aid. Bird, Bowers, Boyce , Cowie , Harcourt, Kennedy, 

Marzari, Sweeney, Volrich and the Mayor opposed) 

The amendment having lost, the motion by Alderman Marzari 
was put and CARRIED UNANIMOUSLY 

MOVED by Aid. Rankin 

THAT the following recommendation of the Director of Finance, 
as contained in this clause, be approved: 

'THAT Council approve the application to the Province 
and CMHC for $4,250,000 of Section 42 (NHA) funds for 
interim financing of development for housing in Champlain 
Heights . ' 

- CARRIED UNANIMOUSLY 
Clause 13 . For Council action on this clause, see page 2. 

Personnel Matters 
(September 12, 1975) 

The Council considered this report which contains three 
Clauses identified as follows: 

CI. 1: National Research Council Sub-Committee Problems 

on Urban Engineering 
CI. 2: Leave of Absence {Ih days) - Mrs. A.I. Derby, 

Plan Checking Assistant I 
CI. 3: Dental Care Plan: Employees - City of Vancouver, 

Park Board and Vancouver Police Board 

The Council took action as follows: 

National Research Council Sub-Committee 

Problems on Urban Engineering. 

(Clause 1) 


MOVED by Aid. Rankin 

THAT the recommendation of the City Manager, contained in this 
clause, be approved. 

- CARRIED UNANIMOUSLY 
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CITY MANAGER'S REPORTS (Cont'd) 

Personnel Matters 

(September 12, 1975) (Cont'd) 

Leave of Absence (1^ days) - 
Mrs A.I. Derby, Plan Checking 
Assistant I. ( Zlause 2) 

MOVED by Aid. VoLrich 

THAT the reqaest of Mrs Derby, Department of Permits and 
Licenses, for 1^ days leave of absence (September 4/5, 1975) to 
enable her attendance in Toronto, Ontario, at the Sub-Committee 
on Integration of Private Pension Plans, be granted. 

- CARRIED UNANIMOUSLY 

Dental Care Plan: Employees - City of 
Vancouver, Park Board and Vancouver 
Police Board. (Clause 3) 

MOVED by Aid. Volrich 

THAT this clause be received for information. 

- CARRIED UNANIMOUSLY 


Property Matters 
(September 12, 1975) 

The Council considered this report which contains four 
Clauses identified as follows: 

Cl. 1: Moving Expenses for Tenants displaced for demolition 

of City buildings 
Cl. 2: Option to Repurchase - 837 and 511 East Georgia St. 
Cl. 3: Lease Renewal - N/S of 34th Avenue between Slocan 

and Kingsway 

Cl. 4: Land at S/W corner of Gore and Union Streets 
The Council took action as follows: 

Clauses 1-3 (inclusive) 

MOVED by Aid. Bird 

THAT the recommendations of the City Manager, contained in this 
clause, be approved. 

- CARRIED UNANIMOUSLY 

Land at S/W corner of Gore and Union Street. 
(Clause 4) 

MOVED by Aid . Marzari 

THAT this clause be deferred pending the hearing of a delegation 
from Mr. John Tate, as requested. 

- CARRIED UNANIMOUSLY 
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B. Shinerama 


The following report was submitted by the City Manager, under 
date of September 8, 1975: 


The City Manager submits the following report of the 
City Clerk: 

"On August 27, 1975, I received the attached letter from the 
B.C.I.T. Student Association dated August 25, 1975, requesting 
permission to hold a Shinerama campaign on Friday, September 12, 
1975. 

In the past two years Council has approved this B.C.I.T. 
Student campaign subject to the following conditions: 

i. Provision of adequate insurance coverage satisfactory 
to the Director of Legal Services indemnifying the City 
against all possible claims which may result from the 
Shinerama . 

ii. That six foot clearance in the downtown area, and four 
foot clearance in the residential areas, be available 
for free movement of pedestrians along the sidewalks. 

As Council did not meet before September 12, 1975, I 
requested the City Engineer to submit his comments on this request, 
(attached) He suggested that this campaign be subject to the two 
conditions outlined above. 

In view of this, the B.C.I.T. Students Association was given 
permission to hold Shinerama 1975 on September 12, 1975, subject to 
the above conditions. 


In past years the Council has consistently approved of this 
application. To avoid the necessity of further reference to the 
Council on the matter, it is recommended, subject to the conditions 
of the officials concerned, the City Clerk be given authority to 
grant approval of future applications of this association in respect 
of the Shinerama Campaign, in the same manner as is now the case 
with the regular tag day applications i.e. poppy day. Kinsmen's 
Apple Day and Lions Carnation Day." 

The City Manager submits this matter for Council's confirmation 
of actions taken, and approval of recommendations of the City Clerk. 


MOVED by Aid. Bowers 

THAT the actions taken by the officials as noted in this report 
be confirmed, and the recommendations of the City Clerk regarding 
future applications be approved. 

- CARRIED UNANIMOUSLY 


C. Parking Requirements - Parcel 10, 
Area 6, Phase I, False Creek. 


Under date of September 16, 1975, the City Manager submitted a 
report of the Director of Planning, concerning parking requirements 
in Parcel 10, Area 6, Phase 1, False Creek. The Director of Planning 
recommends 57 parking spaces, while the City Engineer's recorom- 
endation (endorsed by the staff committee) is 95 spaces. 
Various supporting reasons were given for both recommendations and 
Council was requested to determine whether 57 or 95 car parking 
spaces in Parcel 10, meet the requirements of the False Creek 
Official Development Plan. 

MOVED by Aid. Harcourt 

THAT 57 car parking spaces in Parcel 10, as recommended by the 

Director of Planning, be approved. „^„-^„„^-, 

^ - CARRIED UNANIMOUSLY 
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I. PpDort of Standing Committee 
on Finance & Administration, 
August 21, 1975 


The Council considered this report which contains two 
Clauses identified as follows: 

CI. 1: 1976-80 Capital Program for Sewers and Waterworks 
CI. 2: Five Year Plan - Report on Advertising & Publicity 

The Council took action as follows: 
Clauses 1 and 2 

MOVED by Aid. Volrich, 

THAT the recommerdation of the Committee contained in Clause 1 
be approved and Clause 2 be received for information. 

- CARRIED UNANIMOUSLY 

II. Report of Standing Committee 
on Housing and Ervironment, 
August 28, 1975 


The Council considered this report which contains eight 
Clauses identified as follows: 

CI. 1: Kerrisdale Senior Citizens' Housing Project 

CI. 2: Fire By-law Progress Report on Upgrading Hotels 

CI. 3: Progress Report - Enforcement of Lodging House By-law 

CI. 4: Progress Report - Selected Park Development Works 

CI. 5: Dogs 

Cl. 6: Removal of Billboards and Roof Signs Adjacent to 

Freeway and Bridge Approaches and Waterfront 

Cl. 7: Proposed Noise By-law 

Cl. 8: Public Smoking in Food Stores 

The Council too'-: action as follows: 

Clauses 1 to 6 ^nd 8 

MOVED by Aid. Harcourt, 

THAT Clauses 1, 2, 3 and 4 be received for information and the 
recommendations of the Committee contained in Clauses 5, 6 and 8 be 
approved . 

- CARRIED UNANIMOUSLY 

Proposed Noise Jy-law 
(Clause 7) 


MOVED by Aid. Harcourt, 

THAT the following recommendations of the Committee contained in 
this Clause be approved after amendment to recommendation (a) as foil 

"That the Director of Legal Services investigate: 

(a) whether the proposed Noise Control By-law could be 
worded so as to permit the City Engineer to implement 
a staging process to allow present City equipment to 
be converted or replaced with equipment having noise 
control devices, and to report back on the exclusion 
of certain equipment ; 

(b) if a Charter Amendment would be required to give police 
officers the authority to ticket persons violating the 
provisions of the proposed Noise Control By-law. " 

- CARRIED UNANIMOUSLY 


(Underlining indicates 
amendment) 


9' 

21 


Regular Council, September 16, 1975 19 

CITY MANAGER'S AND OTHFR REPORTS (cont'd) 

III. Report of Standing Committee 
on Planning and Development, 
August 28, 1975 


The Council considered this report which contains three 
Clauses identified as follows: 

Cl. 1: Heritage Designation Legislation 

Cl. 2: Application for Extension of Lease from Canron 

Ltd., Western Bridge Division - Area 5, False Creek 
Cl. 3: Planning Matters - Locarno & Jericho Park Area 

The Council took action as follows: 
Clauses 1 and 2 

MOVED by Aid. Bowers, 

THAT the recommendations of the Committee contained in 
Clauses 1 and 2 be approved. 

- CARRIED UNANIMOUSLY 

Planning Matters - Locarno & 
Jericho Park Area (Clause 3) 

Council noted a letter from the Park Board dated September 10, 
1975, which contained the following resolution: 

"That the Board remind City Council that it has no authority 
to dispose of park sites such as those in Block 130 without 
the consent of the Park Board, and further, the Board 
requests City Council to defer consideration of the Committee's 
report pending a joint meeting with City Council's Planning 
Committee and Park Board representatives." 

MOVED by Aid. Boyce , 

THAT recommendations A(i) to (iv) of the Committee contained 
in this Clause, amended as follows, be referred to the Standing 
Committee on Planning and Development to discuss with the community 
and the Park Board, discussion to include multiple housing alternatives 

"A. That Alternative A, including the following, be proceeded 
with : 

(i) Blocks 130 and 129 to be disposed of by way of prepaid 
leases for single-family homes, thereby providing funds 
for Jericho Park development, subject to the concurrence 
of the Park Board; 

(ii) Locarno Park Extension to be retained as a local park 
serving the immediate neighbourhood; 

(iii) Community Builders Ltd., and the City to proceed with 
joint or separate subdivision of approximately twenty 
(20) single-family lots, measuring approximately 55' x 
115', and City-owned property at 2nd Avenue and 
Sasamat to be subdivided to provide ten (10) single- 
family lots of similar size, possibly involving minor 
exchange of lands between them; the lot size to be 
approved by the Approving Officer ." 

- LOST 

(Aldermen Bird, Bowers, Kennedy, Sweeney, Volrich and 
the Mayor opposed) 

(Underlining indicates 
amendment) 

cont ' d. . . . 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Report of Standing Committee 
on Planning and Development, 
August 28, 1975 (continued) 

Planning Matters - Locarno & 
Jericho Park Area (Clause 3) 
(continued) 


MOVED by Aid. Bowers, 

THAT amended recommendations A(i), (ii) and (iii) as quoted 
above be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers, 

THAT recommendations B and C of the Committee contained in this 
Clause be approved. 

- CARRIED 

(Aldermen Cowie, Harcourt, Marzari and Rankin opposed) 

r OVED by Aid. Sweeney, 

THAT the communication from the Park Board dated September 10, 
3 975, be received for information. 

- CARRIED UNANIMOUSLY 

TV. Report of Standing Committee 
on Community Services, 
August 28, 1975 


The Council considered this report which contains three 
Clauses idenfified as follows: 

Cl. 1: Hours of Operation of Neighbourhood Pubs 

Cl. 2: Night Time Emergency Shelter for Persons with 

Emotional Problems 
Cl. 3: Chimo Terrace - Wall Street Park Proposal 

he Council took action as follows: 

C lauses 1, 2 and 3 

> OVED by Aid. Rankin, 

THAT Clauses 1 and 2 be received for information and th6 
recommendation of the Committee contained in Clause 3 be approved. 

- CARRIED UNANIMOUSLY 

V. Report of Standing Committee 
on Housing and Environment, 
September 4, 1975 

R mt Control Policies 
-'lause 1) 

In considering this Clause, Council also had before it for 
c insideration a memo dated September 10, 1975, from Alderman 
H trcourt. Chairman of the Standing Committee on Housing and 
E ivironment on rent control policies which contained the following 
r<3Commendations : 

"A. That rent control policies developed by the Rent 
Review Commission be administered on a municipal 
basis . 

B. That flexibility, discretion and an appeal process 
be built into these rent control policies." 


cont'd. . . . 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Report of Standing Committee 
on Housing and Environment, 
September 4, 1975 (continued) 

Rent Control Policies 
(Clause 1) (continued) 

MOVED by Aid. Harcourt, 

THAT this Clause be received for information. 

- CARRIED UNANIMOUSLY 

Alderman Harcourt requested that recommendations A and B 
contained in his memo be amended to read as follows and a 
recommendation C be added: 

"A. That the entire rental accommodation grievance process 
be administered on a municipal basis; 

B. That flexibility, discretion and an appeal process be 
built into these rent control processes ; 

C. That lodging houses and hotels be included in the Landlord 
and Tenant Act." 

(Underlining indicates 
amendment) 

I OVED by Aid. Harcourt, 

THAT the foregoing recommendations, as amended, be approved. 

- CARRIED UNANIMOUSLY 

\ I. U.N. Conference 

Alderman Kennedy, Chairman of the Special Committee re U.N. 
( onference, submitted the following report under dated of 
i 3ptember 9, 1975: 

"Special Committee of Council re UN Conference KECuMMENDS : 

THAT subject to the expected commitment from the 
Federal Department of External Affairs to guarantee 
the City the sum of $50,000 towards its billboard 
program obligation if the Habitat Conference should 
be cancelled, and 

WHEREAS the purchase of over half of the billboards 
involved in the program has been pledged by the 
business community, and 

" WHEREAS a combination of Civic program budget 

for advertising. Host Secretariat Public Affairs 
budget and Seaboard Advertising will jointly 
guarantee the purchase of the balance of any unsold 
billboards involved in the program area, 

the Chairman of the UN Committee and the Director of Finance 
be empowered to contract with Seaboard Advertising for the 
purchase of every billboard (some 300 in all) in the area 
west of Commercial and north of King Edward, in the amount 
of $50,000; 

cont'd. . . . 
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CITY 51ANA(.ER'S AND OTHER REPORTS (cont'd) 

U.N. Conference 
(continued) 

FURTHER, that every effort be made to continue to involve 
a wide segment of the Vancouver community in this program 
through t'le purchase of these billboards, and that the 
Coordinat r of the Civic UN Program immediately initiate 
the area-vide art competition in order to produce the 
Habitat-themed art to be used on the said billboards. " 

NOVED by Aid. Harcourt, 

THAT the recommendations of the Special Committee contained in 
the foregoing report be approved. 

- CARRIED UNANIMOUSLY 

C OmiTTEE OF THE WHOLE 

NOVED by Aid. Harcourt, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

NOVED by Aid. Harcourt, 
SECONDED by Aid. Rankin, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 

BY-LAWS 

]. BY-LAW TO AMEND BY-LAW NO. 4450, 
BEING THE LICENSE BY-LAW 


r OVED by Aid. Volrich, 
SECONDED by Aid. Harcourt, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
ceclared the By-law open for discussion and amendments. 

There being no amendments, it was 

r OVED by Aid. Volrich, 
SECONDED by Aid. Harcourt, 

THAT the By-law be given second and third readings and the 
Nayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

2. BY-LAW TO AMEND BY-LAW NO. 4531, ' - 

BEING THE REFUSE BY-LAW (Rate Increase) 

NOVED by Aid. Volrich, 
SECONDED by Aid. Rankin, 

THAT the Ey-lav be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-lav was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

yOVED by Aid. Volrich, 
SECONDED by Aid. Rankin, 

THAT the Ey-lav be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 
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UNFINISHED BUSINESS (cont'd ) 
Kerrisdale Beautif ication Project (cont'd) 

E, Council request the City Engineer to report on the 
traffic conditions identified in the brochure at the 
time the Director of Planning and the City Engineer 
report back to Council on the implementation of the 
proposed intersection beautif ication scheme; 

F. Council refer the brochure to the Standing Committee 
on Planning and Development to discuss the possibility 
of proceeding with a long-range co-operative study of 
Kerrisdale as suggested in this report.' 

Your Board recommends the foregoing report of the Director of 
Planning and City Engineer be adopted." 

- CARRIED 

3. B.C. Federation of Medical Women 
Retirement Age Physicians Employed by the City 

Dr. Rebbeck appeared before Council urging the Council to alter 
the rules respecting superannuation of female doctors so that their 

retirement ages, voluntary and compulsory, shall be the same as in 

the case of male doctors. The Board of Administration report of 

June 5, 1970, was brought forward. This report sets out the 

history of discussions in connection with retirement ages for 
female employees. 

MOVED by Aid. Broome, 

THAT the request of the B.C. Federation of Medical Women, as 
presented by Dr. Rebbeck, be referred to the Board of Administration 
to report as to whether and how this and any other similar requests 
can be dealt with. 

- CARRIED 

4. B.C. Civil Liberties Association: 
Grant 


Mr. Leitch appeared on behalf of the B.C. Civil Liberties 
Association and stated that he had taken note of the concern 
expressed by Council this day in regard to the current financial 
situation and in view of this, he has asked, on behalf of his 
organization, that the request be withdrawn at this time. 

MOVED by Aid. Hardwick, 

THAT the Council receive the representation by the B.C. Civil 
Liberties Association and thank them for the position they have 
taken. 

- CARRIED 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont 'd ) 

D. Quarterly Review of Revenues and 

Expenditures as at June 30, 1970 (cont'd ) 

The Council resumed consideration of this report and directed 
its attention to the suggestions made by the Board of Administration 
in its report of July 31, 1970, with regard to the financial 
situation of the City. 


cont 'd . 
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BY-LAWS (cont'd) 

3. BY-LAW TO AMEND BY-LAW NO. 3575, 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW (S/S 49th Avenue between 
Gamble & Ontario Streets) 


10VED by Aid. Bowers, 
SECONDED by Aid. Rankin, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
leclared the By-law open for discussion and amendments. 

There being no amendments, it was 

10VED bv Aid. Bowers, 
SECONDED by Aid. Rankin 

THAT the By-law be given second and third readings and the 
!ayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

MOTIONS 

\. Allocation of Land for Road Purposes 
North 10 feet of Lots 14, 15, 16 and 
17, Block 328, D.L. 526, Plan 590 

lOVED by Aid. Bird, 
;EC0NDED by Aid. Rankin, 

THAT WHEREAS the registered owner has conveyed to the City 
)f Vancouver, for road purposes, the following described lands: 

North 10 feet of Lots 14, 15, 16 and 17 of Block 328, 
District Lot 526, according to Plan 590; 

AND WHEREAS it is deemed expedient and in the public interest 
o accept and allocate the said lands for road purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
onveyed be, and the same are hereby accepted and allocated for 
oad purposes, and declared to form and constitute portions of 
oad. 

- CARRIED UNANIMOUSLY 

Allocation of Land for Road Purposes 
West 8' of Lot 2, Blocks 4 to 8, Sh, 
D.L. 650, Plan 1755 


OVED by Aid. Bird, 
ECONDED by Aid. Rankin, 

THAT WHEREAS the registered owner has conveyed to the City 
f Vancouver, for road purposes, the following described lands: 

West 8 feet of Lot 2 except the East 7 feet now road. 
Blocks 4 to 8, South Half, District Lot 650, the same 
as shown outlined red on plan prepared by A. Burhoe, 
B.C.L.S. dated July 16, 1975, and marginally numbered 
LF 7374, a print of which is attached hereto. Plan No. 
1755; 

AND whereas; it is deemed expedient and in the public interest 
o accept and allocate the said lands for road purposes; 

THEREFORE BE IT RESOLVED that the above described lands so 
( onveyed be, and the same are hereby accepted and allocated for 
: oad purposes, and declared to form and constitute portions of 
] oad. 


AMENDED 

SEE FAG's!?/. 


- CARRIED UNANIMOUSLY 
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MOTIONS (cont'd) 

. (a) Cancellation of Canadian Urban 
Demonstration Program (CUDP) 

(b) Public Hearings in respect of 
Rezonings in Residential Areas 

lOVED by Aid. Volrich, 
SECONDED by Aid. Rankin, 

THAT the following Notices of Motion submitted by Alderman 
v/olrich at the Council meeting on August 26, 1975, be deferred to 
';he next meeting of Council: 

(a) Cancellation of Canadian Urban 
Demonstration Program (CUDP) 

lOVED by Aid. Volrich, 
THAT WHEREAS 

(a) The Urban Demonstration Program, when announced by the 
Federal Government, was greeted with approval and high 
expectations by all cities across the country; 

(b) The Program was of particular importance to the City of 
Vancouver which, in agreeing to host the United Nations 
Habitat Conference in May, 1976, was "led along" by the 
Federal Government in the expectation of receiving some 
significant capital contribution for some project which 
would commemorate the Conference and its importance and 
which would be of lasting benefit to the citizens of 
Vancouver ; 

(c) The City is being obliged to incur substantial costs in 
connection with the Conference and in otherwise having 
to assume very considerable responsibilities; 

(d) The City and Provincial Governments, and a great many 
individuals, officials and organizations have gone to 
a great deal of time and effort in considering and 
preparing proposals to the Federal Government in accord- 
ance with the announced terms and purposes of the 
Program, all of which are now effectively rendered 

as a colossal waste of time and effort; 

(e) It is considered incredible by the Council of the City 
of Vancouver that such a Program should be discontinued 
abruptly by the Federal Government, while at the same 
time the Federal Government, among other comparisons, 
provides 285 millions of dollars in funds in this fiscal 
year to continue with such questionable programs as LIP; 

THEREFORE BE IT RESOLVED THAT, in the light of the discontinuance 
)f the C.U.D.P. Program, the City of Vancouver request the Federal 
Government to approve a special allocation of capital funds of at 
east $3 million to the City of Vancouver in consideration of the 
ity sponsoring the U.N. Habitat Conference in 1976, such funds to 
e used by the City in connection with such capital project or 
rejects as the City may consider to be most appropriate having 
egard to the original objectives of the C.U.D.P. Program and the 
•N. Conference. 

(Deferred) 

b) Public Hearings in Respect of 
Rezonings in Residential Areas 

lOVED by Aid. Volrich, 
THAT WHEREAS 

(a) Applications for rezonings in residential areas are often 
matters of both general and local interest and concern; 

(b) Present lorocedures for notices of Public Hearings to 
affected residents are at time inadequate; 

cont'd, , . . 
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MOTIONS (cont'd) 

Public Hearings in Respect of Rezonings 
in Residential Areas (continued) 


THEREFORE BE IT RESOLVED THAT the following general guidelines 
be followed in respect of such Public Hearings: 

(1) That, as f c- r as may be practical, notices to nearby 
residents 5 hall extend to an area of at least a 2- 
block radius from the location of the proposed 
devBlopment; 

(2) Tha : such notices shall also be given to known community 
org inizations which are active or interested in the 
genoral area; 

(3) That such notices shall, as far as may be possible, be 
mailed or delivered so as to give at least three weeks 
notice to affected residents and community organizations; 

(4) That in appropriate situations where the rezoning may be 
of general community interest, notice also be published 
in any local newspaper circulating in the area; 

(5) That in aporopriate situations, the City's Planning 
Department sponsor an informational public meeting 
in the affected local community at least two weeks 
prior to the date of the Public Hearing; 

(6) Council re-affirm its previous resolutions that Public 
Hearings be scheduled for the evening, except for minor 
amendments to the Zoning and Development By-law. 

(Deferred) 

2 . Transient Housing 

At the Council meeting on August 26, 1975, the following 
Noti :e of Motion was submitted by Alderman Kennedy and seconded 
by Lderraan Sweeney: 

MOVE) by Aid. Kennedv, 
SECC ^DED by Aid. Swe-ney, 

THAT WHEREAS ne ^dy people are displaced from time to time by 
demolition of housing required for various civic purposes and by 
deci •>ions of City Council; 

AMD WHEREAS relocation can be a difficult and sometimes 
impossible matter wi zhin the usual time limits and in view of 
the critical housing situation in Vancouver; 

THEREFORE BE IT RESOLVED THAT the City Manager be requested 
to report on the feasibility of the City acquiring properties 
which can be redeveloped to house such persons until such time 
as more permanent and suitable accommodation can be secured by 
them or for them. 

- CARRIED 
(Alderman Marzari opposed) 
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NOTICE OF MOTION 

The following Notices of Motion submitted by Alderman Rankin, 
v-ere recognized by the Chair: 

] , Demolition Development Permits 

r WED by Aid. Rrnkin, 

THAT WHERE.. S there is a tremendous shortage of reasonably priced 
\ musing in the ity of Vancouver; 

AND WHEREAv' the present development will see a lot of this type 
c ?. housing demolished; 

THEREFORE IE IT RESOLVED THAT 

(a) No der olition permit, which involves existing low income 
dwell: ng units will be issued unless a development permit 
h<-s been approved. To be approved, the development 
pf-rmil application must include the provision of more 
low ii come dwelling units than will be lost, or, at the 
d.LScrf tion of the Director of Planning, if the redevelop- 
ment V ill improve the social, recreational or cultural 
anenii ies of the neighbourhood; 

(b) Ai:iproi riate amendments to the Vancouver City Charter shall 
b(i implemented to carry out this policy; 

(c) t: e Vancouver City Charter also be amended to give the 
C ty i ae power to refuse the granting of demolition 
pormii s . 

(Notice) 

; . Demolii ion of Lorne Apartments 
1150 Ne.lsor Street 


rOVED by Aid. Rimkin, 

THAT Council reconsider the demolition of the Lorne Apartments, 
? 150 Nelson Street, and the notice for vacant possession of the 
aoartment by October 31, 19 75. 

(Notice) 


The Council adjourned at approximately 6:45 p.m. 

***** 


The foregoing are Minutes of the Regular Council Meeting of 
September 16, 1975, adopted as amended on September 23, 1975, 
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Manager's Report, September 12, 19 75 (WORKS - 1) 

WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 

RECOMMENDATIONS ; 

1. Closure of the Lane East of Alma Street, between 7th Avenue and the 
Lane South of 7th Avenue - adjacent to Lots A-C, Block 43, D.L. 540, 
Plan 5188 


The City Engineer reports as follows: 

"An application has been received to purchase the 12 foot lane east 
of Alma Street between 7th Avenue and the lane south of 7th Avenue. The 
applicant, who owns land on the west side of the lane to be closed, wishes 
to consolidate his land and the lane into one parcel. The applicant is 
prepared to dedicate the south 10 feet of the consolidated site for lane 
purposes and the west 7 feet of his property for the widening of Alma 
Street. This would make the lane east of Alma Street surplus to the City's 
highway requirements. The area of lane and road to be dedicated is approxi- 
mately 650 square feet greater than the area of lane to be closed. 

I RECOMMEND that all the lane dedicated by the deposit of Plan 5188 be 
closed, stopped up and conveyed to the owner abutting the west side of the 
lane subject to the following conditions: 

a. The applicant to provide and register a subdivision plan satisfactory 
to the Approving Officer. The plan to consolidate the closed lane with 
the abutting lands and dedicate the required 7 foot widening strip 

for road purposes and dedicate the required 10 foot strip for lane 
purposes . 

b. The applicant to pay for the removal or relocation of all utilities and 
any necessary street work to affect the closure of the lane. The 
estimated cost of this work is $7,500. 

c. The applicant to provide the necessary easement to give access to the 
rear of the W of Lot 3 on the east side of the lane to be closed. 

d. Any agreement to be satisfactory to the Director of Legal Services and 
the City Engineer." 

The City Manager RECOMMENDS that the foregoing be approved. 


2. Lease of portion of the lane south of 28th Avenue west of Knight St. 
abutting Lot 26 and 27, Blk. 17, D.L's. 391 & 392. Plan 2534 

The City Engineer reports as follows: 

"Application has been received from the owners of Lots 26 and 27, Block 
17, D.L. 391 and 392, Plan 2534 to lease the lane at the rear of these lots 
for access to their carports. This portion of lane is not open and extends 
westerly from Knight Street for only the width of one lot. 

I RECOMMEND that the south 10 feet, except the east 7 feet of Lot 26 and 
the north 10 feet, except the east 7 feet of Lot 27, both of Block 17, D.L's. 
391 and 392, Plan 2534 be closed, stopped up and leased to the abutting owners 
subject to the following conditions: 

(a) The term of the lease to be 10 years with a 6 month notice of cancellation, 
if required, for municipal purposes. 

(b) The rental to be a nominal $10 for the term. 

(c) The lease area to be used to provide ingress and egress to the existing 
carports. 

(d) Agreements satisfactory to the Director of Legal Services and the City 
Engineer." 


The City Manager RECOMMENDS that the foregoing be approved. 


Manager's Report, September 12, 1975 


(WORKS - 2) 


3. Tender No. 56-75-3 - Asphalt-Liquid and Paving 

The City Manager submits the following report of the City Engineer and 
Purchasing Agent: 

"Tenders for the above were opened by the City Manager on August 18, 1975 
and referred to the City Engineer and Purchasing Agent for report. The 
officials concerned report as follows: 

The working copy of the tabulation is on file in the Purchasing Agent's 
Office. 

Funds for all purchases are provided in the Annual Revenue and Capital 
Budgets. 

General Information 

Only Imperial Oil complied with the condition of 'Prices to be firm for a 
twelve month period'. 

Three bids were received and based on a total estimated quantity for a 
one year period the tendered prices are as follows: 



Item 

Shell Canada 

Imperial 

Oil 

Standard 

1. 

MC grades 

$ 59,360 

$ 61,200 


No Bid 

2. 

RS-1,RS-2K & SS-1 






Emulsions 

No Bid 

No Bid 


$ 49,590 

3. 

85/100 Grade 

$318,870 

$331,020 


No Bid 


* Shell's total prices are based on 

their August 

15, 

1975 customer 


price. 


Item 1 - MC Grades 

Shell Canada offered the low bid of $0.316/gal ., however, this price was 
not firm and as of August 15, 1975, their price had increased to $0.371/gal. 
Comparing this price with the firm price of $0.3825/gal. offered by Imperial 
Oil Ltd., there is a difference of $0.0115/gal. or $1,840 per year. 

Item 3 - 85/100 Asphalt 

Shell Canada offered the low bid of $59.73/ton, however, this price was not 
firm and as of August 15, 1975 their price had increased to $70.86/ton. 
Comparing this price with the firm price of $73.56/ton offered by Imperial 
Oil Ltd., there is a difference of $2.70/ton or $12,150 per year. 

The tender required that firm prices be submitted and since petroleum based 
products are subject to unpredictable price increases, it is believed that it is 
to the City's advantage to accept the firm bids offered by Imperial Oil Ltd. 

RECOMMENDATION 

The City Engineer and Purchasing Agent RECOMMEND acceptance of the bids as 
follows: 

Imperial Oil Enterprises Ltd 
Item 1 - MC Grades 

The firm bid at a total estimated cost of $61,200. 
Item 3 - 85/100 Grades 

The firm bid at a total estimated cost of $331,000. 

Standard Oil Co. of British Columbia 

Item 2 - RS-1. RS-2K & SS-1 Emulsions 

The only bid received at a total estimated cost of $49,590. 

The 5% Provincial S.S. Tax is in addition to all prices shown in the 
report and tabulation." 

The City Manager RECOMMENDS that the recommendation of the City Engineer 
and Purchasing Agent be approved, subject to a contract satisfactory to the 
Director of Legal Services. 
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4. Advance Work on Local Improvement Project, Lane Lighting, 
Lane East of Granville Street, North of Broadway 

The City Manager submits the following report of the City Engineer: 

"Included in the Schedule of Local Improvement Projects, which were given 
first and second step approval on August 12, 1975, was a Lane Lighting Project 
for Lane East of Granville Street, 7th Avenue to Broadway. These projects will 
come before a Court of Revision on October 23rd and subsequently before Council 
for approval. 

An urgent request has been received from the Royal Bank of Canada at 
Broadway and Granville for lane lighting to be installed in the Lane East of 
Granville Street between Broadway and the Lane North of Broadway. In making 
the request a bank representative points out that members of their staff have 
been molested in this area while walking to the Bank parking lot in this block. 
The Bank is prepared to pay for these two lights if the larger project does not 
proceed. The estimated cost is $300. 

So that the two lights in this section of the project can be installed 
immediately: 

I RECOMMEND that Council authorize the installation of these two lights 
and designate them to form part of the cost of the anticipated local improvement." 

The City Manager RECOMMENDS that the above report of the City Engineer be 
approved. 

INFORJSIATION AND CONSIDERATION : 

5. Underground Wiring Progress Report 

The City Manager submits the following report of the City Engineer: 

"The purpose of this report is to inform City Council of the progress of 
projects to 'underground' utility aerial lines, to describe the problems that are 
delaying work on the programs advanced to City Council in 1972 and 1973, and to 
request Council's direction on one project (16th Avenue from Camosun to Blanca) . 
A. Background 

On February 22, 1972, Council approved in principle a $3 million to $6 million 
program of underground wiring through the Provincial Government's Power and Tele- 
' phone Line Beautif ication Fund Act. The Act established a $10 million fund and 
committed the Province to bearing one third of the cost of undergrounding existing 
power and telephone lines, where the public utilities and the Municipalities each 
agree to pay one third. Council also established the principle of 'priority 
streets' (scenic routes and major streets). 

A further report to Council approved on August 15, 1972, set up guidelines 
for Underground Wiring Local Improvement Projects. Such projects were to include 
the costs of undergrounding not only the lines on the streets but also the service 
connections on the abutting properties. 

Funds for the City's share of the cost of the program have been provided as 
follows: 

Surplus from Champ lain Heights Underground Wiring $ 41,000 

1972 Supplementary Capital Budget 501,000 

1973 Supplementary Capital Budget 430,000 
1972 False Creek Development Funds 50,000 
TOTAL $1,022,000 

Owing to the delays discussed in Section C of this report, no Supplementary 
Capital Funds were requested for 1974 and 1975. 


Cent ' d 
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Clause 5 Cont'd 
B. Progress to Date 

Appendix I shows the present status of 15 projects which have been proposed 
in previous reports to City Council and which have either been undertaken or are 
still under consideration. Not listed is 1st Avenue between Nanaimo and Boundary, 
which was advanced as a Local Improvement on the Initiative Principle but defeated 
and not proceeded vrith. 

These projects have been chosen either because they are in beautif ication 
areas, on major streets, or where requests have been received. 

Of these projects, three are now completed and a further four are expected 
to be completed by the end of 1975. Based on the estimates, the cost of these 
seven projects will be shared as follows: 

Province of B.C. $ 686,445 

Utilities 686,445 

Property Owners 139,075 

City 589.650* 

TOTAL COST $2,101,615 

*The City's share includes nonshareable costs for undergrounding plant 
owned by the City, which makes the City and Property Owner's share greater than 
one third of the total cost. 

This represents removal of 3.7 miles of pole lines, at an average total cost 
of approximately $108 per foot of street. 

In addition to the seven projects covered by the above costs, the Stanley 
Park and 16th Avenue projects are the remaining two items which have been approved 
by Council but not yet commenced. These are discussed in Sections E and F of this 
report • 

Status of City funds is as follows: 

Total funds approved $1,022,000 

Estimated City share of projects completed 589,650 
or under way 


Balance of City funds approved $ 432,350 

Less provision for Stanley Park 170,000 
Balance available for 16th Avenue Project $ 262,350 


C . Factors Delaying Projects 

Three problems have hindered the progress of the program. They are: 

(1) Utility Company staff limitations . The number of projects undertaken by 
the Utilities is limited by the number of trained engineering and under- 
ground cable staff available to B.C. Hydro and B.C. Telephone Company. 
B.C. Hydro has had difficulty recruiting and training suitable staff, 
and at present can only handle a limited number of projects each year 
without delaying more essential work. It is, however, anticipated that 
the program proposed in the 1976-80 Five Year Plan could be accomplished. 

(2) Utility policy not to share connection costs . As a matter of policy, 
B.C. Hydro refuses to share in the cost of placing underground service 
ducts on private property, or to share in the cost of necessary wiring 
alterations in buildings. B.C. Telephone Company also refuses to share 

in the cost of trenching for service ducts and cables on private property. 
As the Province will share only in costs agreed to by the Utilities, it 
will not contribute towards these service connection costs. Consequently 
the full cost of the connection ducts and Internal wiring changes must 
be borne by the property owners and the City. This is a serious obstacle 
to the undergrounding program. * 


Cont 'd 
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It should be noted that, in the case of Water Street, B.C. Hydro 
made an exception to Its policy and agreed to share In all connection and 
wiring alterations costs. However, B.C. Hydro officials point out that 
this was only done because It was justified on engineering considerations 
for Improving the Authority's distribution system. 

Discussions to persuade B.C. Hydro and B.C. Telephone Company 
officials to change their policy with regard to these costs for other 
projects have not been successful. 

(3) Lack of authority to work on' private property. At present the City 

has no power to require owners to allow undergroundlng of their services. 
The Utility Companies are reluctant to proceed with undergroundlng pro- 
jects without assurance that all services connections will be under- 
grounded so that the poles and overhead wiring can all be removed. 

A resolution was passed by the Union of B.C. Municipalities 
In 1973, requesting the Provincial Government to amend the Act to provide 
legal authority for a Municipality to enter private property to carry out 
undergroundlng of service connections. No action was taken by the Govern- 
ment on that resolution. On June 17, 1975, Council agreed to resubmit 
the resolution to U.B.C.M. this year. This year's submission also Include 
provision that Utility Companies be obliged to share In the costs of work 
on private property. 

If this amendment to the Act Is not approved, the Council 
may wish to seek these powers by Charter amendment. Without these 
powers, either consent of all owners to receive underground services 
must be obtained, or some temporary means must be found, agreeable 
to the Utilities, to serve properties where access to Install under- 
ground service equipment on private property Is denied. 

D. Proposed Undergroundlng Capital Program . 

The proposed Five Year Plan (1976-80) Includes $850,000 for the City's share 
of the Undergroundlng projects. Based on the present guidelines for cost sharing. 
It Is estimated that this will provide sufficient City funds for approximately 
$3 million of undergroundlng. Such a program would underground utility wires on 
from three to five miles of street and Is considered an extremely limited program, 
considering that there are over 300 miles of pole lines on streets In the City. 

E. Projects In Planning Stage (the Item numbers refer to those shown on Appendix I) 

It Is proposed to advance the following projects which are listed on Appendix I 
when plans and estimates are prepared, subject to the funds being available to meet 
the City's share, and subject to service connection difficulties being overcome. 

Based on the present guidelines for cost sharing, the City's share of these 
Items would use up approximately one half of the $850,000 proposed in the next 
Five Year Plan (Funds for the Stanley Park Project are already available). 


(9) Stanley Park, Coal Harbour to Brockton Point . 

This project was requested by Parks Board and approved by Council on 
September 3, 1972. (Not a Local Improvement. A number of service connections 
are Involved including cables to marine service stations. B.C. Hydro recently 
provided a preliminary estimate of $450,000 (Municipal share of $150,000) and 
indicated that a preliminary technical study has been completed. Total City 
cost, including B.C. Telephone awl City work is estimated at $170,000. 

(10) Hastings St., Burrard to Thurlow . 

This project is requested by British Pacific Building Ltd., who are 
building Oceanic Plaza. This will be a Local Improvement. As most of the 
property on both sides of this block of Hastings Street belongs to the one 
owner and as only one or two service connections are involved, the project 
should proceed without undue difficulty. Estimates have been requested 
from the B.C. Hydro and B.C. Telephone Company. 
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(11) Beach and Morton Avenues, Stanley Park to Penman Street . 

A number of property owners have requested that this be put forward 
as a Local Improvement. It is along a scenic route, which leads to Stanley 
Park. There are several service connections. Estimates have been requested. 

(12) Burrard St., Helmcken to Beach . 

No service connections. Estimates have been requested. 

(13) 41st Avenue, Granville and Montgomery . 

No service connections. Estimates have been requested. 

(14) Beatty St., Pender to Smithe . 

This is a major street connecting major access streets to Gastown and 
Chinatovm. Many service connections are involved. Estimates have been 
requested . 

(15) Northwest Point Grey Area . 

Requests for undergrounding in this area have been received over the 
past 15 years. The Northwest Point Grey Ratepayers Association are actively 
promoting this project. Few of the streets Involved qualify as priority 
streets under the guidelines approved by Council on August 15, 1972 and 
therefore, under existing criteria, most of the owners would be assessed a 
large proportion of the Municipal third of the cost, plus their full 
connection costs. There are many service connections on this project. 

Where there are many service connections on a project, the diffi- 
culties of sharing costs and obtaining authority to work on private pro- 
perty, which are described in Section C of this report, will have to be 
overcome before such projects can proceed successfully. 

F. Delay in Undergrounding Lines on 16th Avenue, Camosun to Blanca . 

This project was advanced as a Local Improvement on the Initiative Principle 
and approved for construction on November 9, 1972. Fifty of the 117 abutting 
owners objected to the project. At that time, the B.C. Hydro preliminary estimate 
was $466,046. Since that time B.C. Hydro have made further engineering studies 
and have now stated that the cost will be at least $900,000. 

When the project was advanced in 1972, the University Endowment Lands agreed 
to bear their share of the Municipal Share, proportionate to the University Endow- 
ment Lands abutting 16th Avenue. The U.E.L. has now withdrawn that commitment 
because the Provincial Government who control the budget, state they are already 
contributing one third of the costs under the Act. 

For these reasons, the City's share for this project would increase from 
$95,454 to at least $287,400. Funds are not fully available (at least $25,000 
deficient) in the Undergrounding account. Under the circiamstances , Council may 
wish to (1) defer the project to 1976, or (2) not proceed with project. 


G. Possible Revision of Guidelines . ~ ' 

In the report approved by Council on August 15, 1972, the principle was 
established that for priority streets (scenic routes and major streets) the 
property owners' line rate would be set at 50% of the municipal third (i.e. one 
sixth) of the cost of undergrounding lines on a "typical or average" street. 
On June 11, 1974, Council approved the same formula for setting connection rates. 

One method of increasing the mileage of undergrounding accomplished, per 
dollar of Capital Funds expended, would be to increase the percentage used to 
calculate property owners' rates from 50% to some higher figure. For example, 
doubling the rates for those projects on priority streets proposed in Appendix T 
for the first part of the next Five Year Plan would reduce the extimated City's 
share by approximately $147,000. On this basis the program could be increased 
by approximately one third. 


Cont'd . . . 
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Regular Council, August 11, 1970 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Quarterly Review of Revenues and 
Expenditures as at June 30, 1970 (cont'd) 

MOVED by Aid. Rankin, 

THAT the Council concur in and approve the following 
suggestions presented to it by the Board of Administration: 

"1. Since the present critical budget situation is a direct 
result of the City having to find funds to meet the 
latest additional social welfare cost increase of 
$221,600, that the Provincial Government be requested 

(a) to provide financial assistance to the City to off-set 
the latest social welfare cost increase which amounted 
to $221,600 

(b) to absorb any further per capita cost increases for 
social welfare this year, and 

(c) to amend the 80% - 20% Provincial - Municipal cost 
sharing formula in 1971 to reduce the percentage 
payable by municipalities. 

2. No further staff increases or increases in the standards 
of service of Civic Departments and Board be approved 
for the balance of the year, unless Council considers 
the request to be completely unavoidable." 

- CARRIED 

E . Increased Social Welfare Costs 

MOVED by Aid. Hardwick, 

THAT the report of the Board of Administration dated August 10, 
1970, which provides information with respect to social welfare 
costs, be received. 

- CARRIED 

F. Street Closure: Proposal for a 

'Village Square' Kerrisdale Commercial District 

The Board of Administration, under date of August 10, 1970, 
submitted a request by a group of residents of the Kerrisdale 
commercial district for the closure of a portion of Yew Street from 
41st Avenue to the lane north for the purpose of enabling the 
'residents' to establish a "Village Square" for a temporary period 
from August 11th to September 3rd. The report of the Board of 
Administration sets out in some detail the request and the plans 
for the "Village Square". 

MOVED by Aid. Phillips, 

THAT Yew Street, between 41st Avenue and the sidewalk crossing 
into the Safeway parking lot being immediately south of the lane 
south of 40th Avenue, be closed during the period of August 11th to 
September 3rd, subject to the following conditions: 

(1) Provision of adequate insurance coverage satisfactory to 
the Corporation Counsel indemnifying the City against all 
possible claims which may result from the 'Village Square', 

(2) That the street and 'Village Square' be maintained and 
kept in a clean and tidy condition. 

cont 'd . . - 



Manager's Report, September 12, 1975, (WORKS - 7) 

Clause 5 Cont'd 

The effect of increasing the property owner's share of these projects 
however, will be to increase the probability that the Local Improvement Projects 
may be defeated and the program of undergrounding under the Power and Telephone 
Line Beautif ication Act may be virtually stopped. I believe that a more effective 
means of maintaining the miles of lines undergrounded , would be to select projects 
where the costs are lower, thereby reducing the amount of City's share funds re- 
quired. Accordingly, it is recommended that the present method of calculating 
the property owner's rates be retained. 

H . Summary 

Seven undergrounding projects will be completed by the end of 1975, removing 
pole lines on approximately 3.7 miles of streets at total cost of approximately 
$2.1 million, of which the City's share amounted to approximately $590,000. 
Present funds are sufficient to provide City's share of the Stanley Park project 
which will commence in late 1975 or early 1976. There are not sufficient funds to 
proceed with the 16th Avenue project. 

If the next Five Year Plan is approved, which provides for $850,000 to meet 
the City's share of costs, I estimate that the utility lines can be removed from 
an additional three to five miles of streets at an estimated cost of $3 million. 

It is recommended that the present method for calculation of property 
owners' rates be retained at the present time. 

The 1976 program would include the remaining projects listed on Appendix I 
V7hich have no service connection problems. 

It will not be possible to maintain the program at the proposed rate in 
subsequent years unless the right is obtained to do work on private property, and 
the Utility Companies are compelled to share the cost of service connections, as 
requested in the resolution proposed to the U.B.C.M., which Council approved on 
June 17, 1975. 

I submit for COUNCIL'S CONSIDERATION the question of proceeding with the 
project to underground the transmission lines of 16th Avenue from Camosun to 
Blanca for which the estimated City's share of the costs will be increased from 
$95,454 to at least $287,000 based on the revised estimate from the B.C. Hydro 
and the University Endowment Lands' withdrawal of their earlier commitment to 
pay their portion of the Municipal Share. 

i. If Council wishes to proceed I recommend that the project be deferred 
until 1976, because it is estimated that, there is a deficiency of at least 
$25,000 in the present Underground Wiring Funds, and further funding will not 
be available until and unless the 1976 Capital Budget is approved. 

ii. If Council decides not to proceed, I recommend that this Local Improve- 
ment Project, referred to as Item 5 of Court of Revision No. 415 A (Nov. 9, 1972), 
be cancelled, that the unexpended balance of the City's share of the appropriation 
amounting to approximately $95,174 be returned to Account No. 250/7901 'Underground 
Wiring - Unappropriated'." 

The City Manager submits the matter to Council for INFORMATION AND 
CONSIDERATION. 


FOR COUNCIL ACTION SEE PA6E(S) 


Manager's Report, September 12, 1975 


(SOCIALS - 1) 


SOCIAL SERVICE & HEALTH MATTERS 


RECOMMENDATION 


1. Group Trailer Parking 

The following report has been received from the Medical Health Officer: 

"An application was received by the Health Department on August 7, 1975, 
from the Northwest International Horse Show, for the parking of a group of 
ten (10) or more trailers at the Pacific National Exhibition on September 
23 - 27, 1975. 

Authority for allowing these arrangements is contained in By-law No. 3986, 
Section 3.2 which reads as follows: 

'The Council may, upon the recommendation of the Medical Health Officer, 
permit trailers and house-cars to be occupied as living or sleeping 
quarters in areas other than those within the boundaries of a trailer 
court for a specified period of time. Such permission shall not be 
granted in respect of individual trailer or house-car units, but shall 
be limited to groups comprising ten (10) or more such units.' 

Sanitary arrangements will be to the satisfaction of the 
Medical Health Officer." 

The City Manager RECOMMENDS that the application of the North- 
west International Horse Show for parking for a group of trailers 
be approved. 


FOR COLTJCIl ACTION SEE PAG'EiSl.A 
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HARBOURS AND PARKS MATTERS 


RECOMMENDATION 


1 , Provincial Water Lease - Jericho Tennis Club 
The Director of Planning reports as follows: 

"On June 19, 1975, a letter was received from the British Columbia Lands 
Branch of Department of Lands, Forest and Water Resources, dealing with 
the application of the Jericho Tennis Club for the renewal of their water 
lease. 

The City was asked to comment as to whether in fact the granting of the 
lease was in conflict with the planning goals of the City of Vancouver, 
The Jericho Tennis Club has been contacted and they have responded as to 
the use in operation of the water lease (Appendix i). 

It is, therefore, recommended that the City pose no objections to the 
extension of the Jericho Tennis Club's water lease»" 


The City Manager RECOMMENDS that the report of the Director of 
Planning be adopted. 


■ mi 

(HARBOURS - 1) 


FOR COLTvCIl ACTION SEE PAGE(S) 
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BUILDING & PLANNING MATTERS 

RECOMMENDATIONS 


1. Sites G & D Strathcona Area - SPOTA 
and Shon Yee Association ^ 

The following report has been received from the Director of Finance: 

"The following letter dated July Id 1975, addressed to the Mayor 
and members of City Council, from SPOTA, was referred to in Council 
July 22, 1975, by Alderman Harcourt and was referred to the Director of 
Finance for a report back to Council. 

'In February 1974, Vancouver City Council 
asked Strathcona Property Owners' and Tenants' 
Association and Shon Yee Association to develop 
that land in the Strathcona area known as Site 
C & D. 

Accordingly SPOTA and Shon Yee prepared 
plans, which were submitted to the city for a 
development permit in October 1974. 

The City encountered legal problems with 
the site on October 29, 1974. Nevertheless, 
you and Mr. Pickstone, Deputy Director of Plan- 
ning, very explicitly asked SPOTA to vproceed 
with the development permit process with Zoning 
Department and the Design Panel. We did so. 

As you are aware, the design process for this 
site has been complicated. Over one year's work 
has been done planning this development, and our 
consultants' costs have accumulated considerably; 
approximately $12,500 for SPOTA and $12,500 for 
Shon Yee. 

In separate and joint discussions with your- 
self and Mr. Pickstone, you have stated that 
under the circumstances the city has a respon- 
sibility to provide interim financing of these 
costs until the legal issue of the site is resolved. 
At that time the project itself can assume over-all 
funding of costs from senior government sources. 

SPOTA requires confirmation that the city 
is prepared to assume such interim financing of 
Site C & D until the legal issue is resolved. 
SPOTA is prepared to meet with you and members of 
the Housing Committee to discuss the requirements 
of interim financing in detail.' 

The original Council action referred to in the opening paragraph 
of the above letter was Council approval in February 1974 of two clauses 
in the minutes of the Standing Committee on Community Development, 
January 17, 1974, as follows: 

'RECOMMENDS, That Council 

a. agree to make available part of Sites C & D, 
Strathcona, for the development of family 
housing by SPOTA, subject to agreement on 
boundary, method of tenure, price and form 
of development, and 

b. agree to make available the balance of the 
site for a personal care home and senior 
citizens' housing to the Shon Yee Society 
subject to agreement on boundary, method of 
tenure, price and form of development.' 
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As far as I am aware, there has been no Council action explicitly asking 
SPOTA to proceed with the development permit process and the expenditure 
of significant funds on design. This problem of delay between the start 
of the design process and final construction wherein the design costs can 
be financed is common with many organizations producing housing in the 
City of Vancouver. 

If City Council did agree to provide interim financing to the SPOTA 
and Shon Yee organizations for their consultants' costs, architects' fees, 
etc., then it opens up some serious problems. There is no source of funds 
available inasmuch as the Housing Fund, which could be a source, has so 
many demands on it that it cannot possibly meet those demands. In the 
case of sites C and D, we do not know whether the development will ever be 
able to proceed because our title is being attacked and until resolution of 
this in the courts we just do not know what the position is. The precedent 
that would be established by providing interim financing to these organiza- 
tions would open us up to claims for interim financing for development costs 
from innumerable organizations that experience delay for one reason or 
another in getting their projects underway. There is the significant prob- 
lem of checking the claims of the organizations to make sure that the claims 
are legitimate development costs for the sites. 

When the voters approve the 1976-80 Five Year Plan this fall, it would 
be possible to appropriate a portion of the $3 million section of the Housing 
$10 million for the specific purposes of providing interim financing for 
development costs for such organizations but I would not recommend it. 

The Property and Insurance Office informs me that no negotiations have 
taken place with SPOTA and Shon Yee regarding method of tenure and price as 
the two organizations have not provided the Property and Insurance Office 
with the necessary information to commence negotiations. 

I therefore Recommend 

that Council not provide interim financing to SPOTA and Shon Yee Associa- 
tion for their development costs related to the potential development 
of this si te. " 


The City Manager RECOMMENDS approval of the recommendation of 
the Director of Finance. 


2, Neighbourhood Improvement Program: 
Kitsilano - Appropriation of Funds 

The Director of Planning reports as follows: 

"On November 12, 1974, City Council approved the Kitsilano Neighbourhood 
Improvement Program Concept Plans for Cedar Cottage and Kitsilano, call- 
ing for the formation of Citizen Advisory Committees to share in the 
operation of the Neighbourhood Improvement Program. The Kitsilano Con- 
cept Plan allocated approximately $234,000 to Daycare Facilities. 

On June 25, 1975 the Kitsilano Citizens' Planning Committee and City 
staff of the Kitsilano Planning Office, received an application from the 
Kitsilano Area Childcare Society for a grant from the Neighbourhood 
Improvement Program budget for Kitsilano. 

The Kitsilano Childcare Society has a lease for two City owned lots on 
the north side of Sixth Avenue, west of Maple, which expires March 11, 
1976. These two lots (lots 13 & 14, Block 265, D.L. 526) are among those 
reserved for the Burrard/Arbutus Connector. Now that the Burrard/Arbutus 
Connector has been defeated, one proposed alternate use for this property 
and adjacent property^ is for a park site. Since a park will not likely 
be constructed on the site for approximately five years, it is therefore 
recommended that the lease on lots 13 & 14 to the Kitsilano Childcare 
Society be extended for an additional two years until March 11, 1978. 

The proposal put forward by the Society is to assemble a portable build- 
ing on the site that will provide daycare service for 20 children, three 
to five years old. The total amount requested includes the building, site 
preparation and interior furnishings (Appendix A). 

ContM . . . 
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It should be noted that part two of the submitted proposal requests funds 
for outdoor equipment to come from the Open Space funds. This request was 
deferred by the Kitsilano Planning Committee pending a more detailed exam- 
ination. 

As noted in Appendix A, the Kitsilano Childcare Society has been in con- 
tact with Marolin Dahl of the Department of Human Resources and now have 
written confirmation that the Department of Human Resources will subsidize 
low-income parents who require daycare services. The Planning Department 
has also been in touch with the Minister of Human Resources, Mr. Norman 
Levi, regarding a possible capital grant of $20,000 (twenty-thousand 
dollars). In a letter dated July 3, 1975, Mr. Levi stated that he will 
consider this request. 

Acting within the terms of reference established by City Council, the 
Kitsilano Planning Committee and local Area Planner reviewed the proposal 
and recommended approval of the application; Central Mortgage & Housing 
Corporation has also agreed with the request. 

It is, therefore, RECOWENDED that: 

1. City Council approve the expenditure of up to $59,300.00 (fifty-nine 
thousand and three hundred dollars) ($14,825 City; $14,825 Province; 
$29,650 Federal) from the Kitsilano Neighbourhood Improvement Program 
budget for the purpose of purchasing and furnishing a portable daycare 
centre for the Kitsilano Childcare Society. (NOTE: This amount would 
be reduced to $39,300 if the Provincial Government is forth- 
coming with its Capital Grant). 

2. City Council approve the extention of the lease on Lots 13 & 14, 
Block 265, D.L. 526 to the Kitsilano Childcare Society for an 
additional two years until March 11, 1978." 

The City Manager RECOMMENDS that the report of the Director of Planning be 
approved. 


3. Strata Title Application - Conversion 
2301 - 03 - 05 - 07 West 3rd Avenue 
Lot B (See 4226 4-L), Block 222, D.L. 526, 
Plan 1076 - 63' X 100' 

RM-3A Multiple Dwelling District (Medium Density) 
Applicants: Mr. & Mrs. Carr, Mclntyre, Pollock 
and Larter 


The Director of Planning reports as follows: 

"An application has been received from the above noted 'tenants 
in common' to convert two wood-frame semi-detached two- family 
dwellings, erected in 1942, from a limited company to a Strata 
Title ownership. 

N.B. See Appendix 'A' for site plan . 

The applicants, in their prospectus, state that each tenant 
has an undivided one-quarter interest in the property, which 
was purchased by the four parties in November, 1974* and this 
property cannot therefore be classified as "rental accommodation'. 
(Copy of prospectus available for inspection at the City Clerk's 
office ) . 

Special approval is not required, at present, to convert a building 
from 'rental' to bo— operative ' . However, a proposed conversion 
from a 'co-operative' to strata lots can be approved or refused 
by City Council under the provisions of Section 5(1) of the 
Strata Titles Act which applies to "a previously occupied building". 

N.B. See Appendix 'B' for Section #5 of the Str ata Titles Act 
^ (1974). ~ 
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The City Building Inspector reports the following results of 
inspections carried out to these two buildings on July l6th and 
17th, 1975: 

Building 

Fire separation in the attic between units consists of a single 
layer of 3/4" shiplap. Fire separation between basement ceiling 
and floor above consists of one (1) layer of 1^" wood fire stopping. 
The floor in the basement kitchen of (2301) is very springy and 
possibly requires repair. Structural alterations are being done 
on main floor of Unit (2307) without required permits. 

Recommend: 

1. 3/4 hour fire separation be provided in the attic space 
between each unit. 

2. An additional layer of 1^" fire stopping be provided in the 
floor space between each unit. 

3. The basement floor in Unit (2301) be repaired to satisfaction 
of the District Building Inspector. 

4. Owner to apply for Building Permit to alter Unit (2307). 
Plumbing 

2301 West 3rd Avenue 

Basement: The water closet, wash basin, bath tub and sink do 
not appear to be properly installed or vented, and these fixtures 
have been connected with plastic piping, a material not approved 
for use in this type of building. A Plumbing Permit is required 
for this work. 

Electrical 


The electrical works in the above building appear to comply with 
Electrical By-Law No. 3417.^ 


Further to the condition of the buildings, the following declaration 
has been received from Charles Bowman, M.R.A.I.C. (Architect), 
for each two family dwelling: 

'I made an inspection of the duplex on Monday, June 23, 
1975, and found the building in an excellent state of 
repair . The maintenance and renovating of this 
structure, its fixtures and finish, surpass the quality 
control requirements of the Central Mortgage and Housing 
Corporation as contained in Section Nine (Residential 
Standards) of the National Building Code of Canada.' 

Since the existing buildings have been purchased by the present 
occupants, each having an undivided ^ interest in the property, 
the Director of Planning with the concurrence of the Director 
of Permits and Licenses, RECOMMENDS that: 

This application be approved, thereby permitting the conversion 
of these premises to Strata Title ownership, subject to the 
following conditions: 
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That a Certificate of Approval (Form #10) shall not be 
issued by the Approving Officer until these buildings 
substantially comply with the applicable City by-laws, 
to the satisfaction of the City Building Inspector and 
at no cost to the City." 

The City Manager RECOMMENDS that the report of the Director of 
Planning be approved. 


l^. Demolitions in Kitsilano 
The Director of Planning reports as follows: 

"In accordance with the City Council resolution of October 22, 1974, 
the Planning Department is reporting on the following demolition 
application in the Apartment Area of Kitsilano. 

An application has been made to demolish five residential buildings 
on the northside of West Third Avenue, between Cypress Avenue and 
Burrard Street (1800 block). Four of the buildings are single-family 
dwellings and one is a conversion containing three dwelling units. 
The owner has stated that he intends to construct an apartment condo- 
minium upon the site under the proposed new apartment zoning for 
Kitsilano. 

Plan Policy #9 of the Kitsilano Apartment Area Plan, which was adopted 
by City Council on May 6, 1975 states that: 

Relocation assistance should be provided for displaced 
tenants as an aspect of the redevelopment process. 

The text of the above policy states that resident-owner, middle-income 
tenants generally are able to find alternate accomodation. However, 
the plan policy states that there are three groups of tenants for which 
the landlord must assist in relocation: long-term families, senior 
citizens, and those earning less than $3000 per year. 

In accordance with this policy, the owner of the site, Mr. Francis Yip, 
was contacted by the Planning Department. Mr. Yip was aware of this 
policy, and on August 19, 1975, submitted a letter to the Area Planner 
for Kitsilano stating his actions with regard to implementing this 
policy. (See Appendix A) 

Two of the single-family dwellings were owner-occupied. Another single- 
family dwelling was vacant when purchased in April 1975. The other 
single-family dwelling was rented to group of people. Mr. Yip states 
that he believes "there is only one person staying there now". The 
remaining resident is on welfare and therefore makes less than $3000 
per year and accordingly should be offered relocation assistance. 
However, no rent has been paid on this building since February 1975 
even though the landlord offered to reduce the rent from $250 to $180. 
Mr. Yip states that "I have exhausted all methods of negotiation with 
them". He further states that "I do not think that the occupants have 
any right to be staying in this house". Accordingly, has not made any 
attempt at relocating this tenant. 

With respect to the conversion dwelling, one suite was vacant when 
purchased, another was owner occupied and the third contained a tenant 
whose income is less than $3000. The owner, offered two alternate 
accomodations in the east end of the City for this tenant at comparable 
rents. However, the tenant stated that he would prefer to remain in the 
Kitsilano area. 

The area planner has discussed relocation with Mr. Yip upon numerous 
occasions and is convinced that he has made every reasonable effort to 
relocate those deserving of assistance. 

It is, therefore, recommended the demolition permit be issued. 

The City Manager RECOMMENDS that the report of the Director of Planninq be 
approved. 


Manager's Report, September 12, 1975 (BUILDING - 6) 

5, Amendments to the Proposed CD-I By-law 
for the Downtown Eastside 


The Director of Planning reports as follows; 
"I. BACKGROUND 

On 7 August 1975 the Public Hearing scheduled to deal with the proposed 
CD-I rezoning for Downtown Eastside was adjourned. 

Since there was some concern about the implications of the rezoning it 
was decided, following the adjourned public hearing, to meet with 
Planning and Development Committee, Vancouver City Planning Commission, 
and various other interested parties to discuss possible amendments to 
the bylaw to clarify some points and to ensure a more complete under- 
standing of the objectives. 

II. CHANGES 


Following our meetings and discussions, several changes are proposed; 
the most important being: 

a) residential, recreational, institution, park and open spaceand use 
required by a pxiblic authority, are permitted as outright uses, and 

b) other presently established industrial uses are permitted as 
conditional uses with certain restrictions, and 

c) a policy statement is attached to clarify the objectives, and 

d) F.S.R. on Main and Hastings is increased to 5.0 from 3.0. 
III. CD-I BYLAW 

The amended bylaw, incorporating the above proposed changes, is attached. 
(Appendix A) ; (Appendix B is the previous proposed bylaw) . 

It is, therefore, RECOMMENDED that; 

1) The policy statement for the Downtown Eastside be adopted by City Council. 

2) The recommended changes to the CD-I By-law be put forward to Pxiblic 
Heciring by City Council." 

The City Manager RECOMMENDS that the report of the Director of Planning be approved. 

■nKLFrrATiniNr RROTIKSTS : Downtown Community Resource Board and 

Downtown Eastside Residents* Association 

CONSIDERATION 

6. Amendments to the Proposed CD-I By-law 
for the Downtown Eastside 


The Director of Social Planning REPORTS as follows: 

There is a standing instruction from City Council that the Director of Social 

Planning report on the social implications of major rezoning proposals. 

Accordingly, the Social Planning Department has consulted with the Planning Department 

during the drafting of the Amendments to the proposed CD-I Rezoning By-law for 

the Downtown Eastside and wishes to advise that it supports amendments recommended 

to Council. 

Council has not endorsed a Local Area Planning program for this area of the City. 
A primary reason for amending the By-law at this time is to qualify the Downtown 
Eastside as a Neighbourhood Improvement Program area. Even if a NIP program is 
not approved by senior governments, the Social Planning Department feels that 
the adoption of these amendments would still benefit the Downtown Eastside. 
They are intended to protect the Downtown Eastside as a mixed-use but primarily 
residential area. 


Cont ' d 
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Clause #6 continued ; 

There are three subject areas in which more information is needed in order to refine 
and strengthen City policies for the Downtown Eastside. 

The subject areas are: 

1. Population and Housing Characteristics 

- breakdown of population by income, employment, age, sex, ethnic background, 
family situation and incidence of social problems; 

- patterns of in and out migration caused by redevelopment pressures from 
within the area itself, and from surrounding areas such as Gastown and 
Downtown; 

This information would enable the City to identify needs for housing and for 
community amenities. 

2. Industrial Requirements of the City and 

Employment Requirements of Downtown Eastside residents ; 

- determination of over-all City need for light industrial development that 
may require land in the area 

- assessment of need to provide residents with opportunities for employment 
in their neighbourhood 

This information would enable the City to formulate a rational policy regarding 
industrial uses in this part of the City. 

3. Existing By-law provisions 

- review of the effectiveness of the Maintenance and Occupancy By-law and the 
Rezoning By-law as measures to protect and improve existing housing and to 
encourage new housing for low- income people in the Downtown Eastside. 

Information on this subject would likely result in by-law improvements. 

The Director of Social Planning is prepared to make Social Planning staff and funds 
available to acquire the above information in co-operation with the Planning Department, 
if City Council considers this an appropriate 

course of action. 


The City Manager submits the above report for Co\incil's CONSIDERATION. 



m 

Regular Council, August 11, 1970 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 
Street Closui-e: 

Kerrisdale Commercial District (cont'd ) 

(3) That adequate barricades and signing be erected, subject 
to the approval of the City Engineer, to expedite the 
flow of vehicular traffic in the area. The cost of this 
signing and barricading to be borne by the applicants. 

and, in addition, subject to it being established that the group 
headed by Mrs. Diggins is reasonably representative of the merchants 
in the area or has the active support of a substantial number of 
merchants. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Broome, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid. Wilson, 
SECONDED by Aid. Sweeney, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

BY-LAWS 

1. BY-LAW TO CONTRACT A DEBT BY THE ISSUE 
AND SALE OF DEBENTURES ($2,000,000.00) 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT leave be given to introduce a By-law to contract a debt 
by the issue and sale of Debentures in the aggregate principal 
amount of $2,000,000.00 in lawful money of Canada for the objects 
set out in Schedule "C" and the By-law be read a first time. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT Council do resolve itself into Committee of the Whole, to 
consider and report on the By-law, His Worship the Mayor in the 
Chair . 

- CARRIED 

MOVED by Aid. Adams, 

TIIAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete, 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED 

(The By-law received three readings) 
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LICENSES AND CLAIMS MATTERS 


RECOMMENDATION 

1. Claim of THOMAS McFARLANE 


The Director of Legal Services reports as follows: 


"On April 15, 1975 a police constable, having ordered the 
claimant to stop his vehicle because he believed the driver 
had run down a police dog and was attempting to leave the 
scene, tried to force the vehicle to stop. In doing so the 
window of the vehicle was broken and glass therefrom entered 
the claimant's eye, injuring him, and necessitating his 
absence from work. 

It appeared from a subsequent investigation that the police 
dog was not hit or, if hit, was not injured. There is no 
evidence that the claimant knew or believed he injured the 
dog or that he was aware that he had been ordered to stop. 
In these circumstances it is the opinion of the Director of 
Legal Services that the claimant would establish liability 
if the matter were to proceed to trial. 

A tentative settlement of $4,200.00 has been made with the 
claimant's counsel. The amount is reasonable in the circum- 
stances . 

The Director of Legal Services requests authorization to have 
a cheque issued in the amount of $4,200.00 payable to the 
claimant's solicitors, Derpak, White & Company, In Trust, to 
finalize settlement of this claim. " 


The City Manager RECOMMENDS the foregoing report of the Director 
of Legal Services be adopted. 


FOR COmiClL ACTION SEE PA6E(S) ..//„. 
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FIRE AND TRAFFIC MATTERS 

RECOMMENDATION ; 

1. Block 42/52 Parking Garage Charges 

The City Manager submits the following report of the City Engineer: 

"Under Section 16.08 of the Block 52 Parking Lease, the monthly rental 
for parking spaces shall be based on the prevailing rates being charged from 
time to time, in the downtown core of Vancouver as that term is defined under 
the said section. The present rates are, unreserved parking $35.00 per month 
and reserved parking $45.00 per month. 

Since the prevailing rental rates being charged in the downtown core for 
unreserved and reserved parking have increased considerably since the last 
increase early in 1973, it is proposed to increase the unreserved parking to 
$40.00 per month and the reserved parking to $65.00 per month, such increases 
to become effective on October 1, 1975. The twenty-five dollar differential 
between unreserved and reserved parking compares to the average rate difference 
charged by the private parking lot industry in the downtown area. 

The proposed new rates have been discussed with the Lessor, Pacific 
Centre Ltd, and agreement has been reached that increases are justifiable. 

I RECOMMEND that: 

(a) the monthly rental for unreserved parking in the Pacific 
Centre Garage be increased from $35.00 per month to $40.00 
per month . 

(b) the monthly rental for reserved parking in the Pacific Centre 
Garage be increased from $45.00 per month to $65.00 per month. 

(c) the above increases to become effective on October 1, 1975. 

The City Manager RECOMMENDS that the above report of the City Engineer 
be approved. 

RECOMMENDATION AND CONSIDERATION : 

2. Closure of 200 Block East Pender Street 

The City Manager submits the following report of the City Engineer: 

"In a letter dated August 14, 1975, Gordon Mark, Parade Co-ordinator 
of the Chinese Cultural Centre requests the closure of the 200 Block East 
Pender Street on Saturday, September 20, 1975. The closure will facilitate 
a Mid-Autumn Festival similar to last years event. The festival will include 
a parade, Chinese g^mes, displays and iiovelties. These events will necessi- 
tate the street being closed to traffic from 7 a.m. to 10 p.m. (see attached) 

The City of Vancouver has been asked to provide the required signing 
and barricading as well as any extra street cleaning, free of charge, for 
this event. 

Last year, Council did approve an expenditure for related services and 
the cost this year is estimated to be $300.00 for the required signing, 
barricading and street cleaning. 

Transit service will be affected by the closure, however, B.C. Hydro 
has agreed to re-route its buses. There are no objections from a traffic 
engineering standpoint and the Police Department will provide special 
attention for the event. 

The Police Department will also issue permission and provide special 
attention for the parade which is planned for Saturday evening. 

Accordingly, it is RECOMMENDED that the Chinese Cultural Centre's 
request for closure to vehicular traffic of Pender Street from Main Street 
to Gore Avenue be approved. The closure to be in effect from 7 a.m. to 
10 p.m. on Saturday, September 20, 1975, and subject to the following 
conditions : 


r'r.n^- ' rl 
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Clause 2 Cont'd 


a) The applicant enter into a satisfactory agreement with 
the Director of Legal Services indemnifying the City 
against any claims arising from this event. 

b) Unrestricted access to be provided for emergency vehicles. 

c) That any licences required by the Department of Permits & Licences 
or the Health Department be obtained prior to the closure. 

Furthermore, should Council in CONSIDERATION decide in favor of the 
applicants request for free services, it is suggested that this be done in 
the form of a Grant in order that funds may be apportioned to the applicable 
appropriations . 

The Comptroller of Budgets advises that there are sufficient funds 
available in contingency reserve to provide for the cost of City Services." 

The City Manager submits the above report of the City Engineer for 
Counc i 1 ' s CONS IDERAT ION, 

RECOMI'IENDATION ; 

3. Sidewalk Cafe 


The City Manager submits the following report of the City Engineer: 

"Reference is made to the report of the City Engineer and the Director 
of Social Planning, dated May 12, 1975, dealing with Sidwalk Cafes on Granville 
Mall. With the exception of a revision of the rental rate to be charged. 
Council approved this report on May 13, 1975. 

A further application has been received, as follows: - 

(i) The Plumtree Club, 20 Blood Alley/Gastown, for a 
sidewalk cafe adjacent to their outlet in Blood 
Alley (see appendix). 

The Liquor Administration Branch is agreeable to the extension of the 
alcoholic beverage permit for this cafe provided the applicant enters into a 
lease with the City, as in the case of previous applications. 

With regard to rentals, in keeping with Council's decision for the 
cafes on Granville Mall, it is proposed that the rental for 1975 be set at 
$100. per month. In 1976 and subsequent years, the rental will be based on 
adjacent property rentals as determined by the Supervisor of Property and 
Insurance . 

The Engineering Department has determined that pedestrian movements 
will not be unduly restricted by the proposed sidewalk cafe. 

RECOMMENDATIONS 

The City Engineer RECOMMENDS that: 

3« the proposed sidewalk cafe at 20 Blood Alley be approved; 

b. the rental for 1975 be $100. per month and that this be 

changed in 1976 on the basis of adjacent property rentals to 
be determined by the Supervisor of Property and Insurance; 

C. the Director of Legal Services be directed to finalize lease 

arrangements for signature by the City Engineer and the Director 
of Legal Services; 

d. the City Engineer be authorized to apply to the Liquor Adminis- 
tration Branch for extension of the restaurateur's liquor permit 
to include the area of the sidewalk cafe." 


The City Manager RECOMMENDS ^prova I , 


FOR COUNCIL ACTION SEE PA6E(S) iji 
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FINANCE MATTERS . . 

A-7 

RECOMMENDATION 

1. Submission from Vancouver Public Library Board Regarding 
the Greater Vancouver Library Federation. 


The Director of Finance has submitted the following report: 

"Council win have received a letter from the Chairman of the Van- 
couver Public Library Board regarding a Greater Vancouver Library Federa- 
tion. The letter is quoted as follows: 


I 


It is a privilege to present the Plan of Service for the 
Greater Vancouver Library Federation. 

We have gained the support and approval of the Library 
Development Commission and the Provincial Secretary's Office. 
This Plan will result in greatly improved library service 
for the citizens of Vancouver and the member libraries at 
no additional direct costs to the taxpayers of Vancouver. 
We anticipate future grants will be based on the same for- 
mula as projected for the balance of 1975. 


The funds come first to assist the further development of 
the Vancouver Public Library as a resource centre and also to 
reimburse the Vancouver Public Library system for services 
given to non-residents of the City within the Federation area. 

The Vancouver Public Library Board would be pleased to 
meet with you to discuss this Plan at your earliest convenience.' 

The letter and the accompanying material generally lack detail upon which 
Council could make a judgment as to the fiscal effect on the taxpayers of Van- 
couver of belonging to the Library Federation. A number of important ques- 
tions are unanswered and Council may wish to receive considerably more detail, 
plus comments from officials, prior to meeting with the Vancouver Public 
Library Board as suggested by the Chairman in his concluding paragraph. 

Some of the points that the Vancouver Public Library Board should pro- 
duce considerable detail on are as follows: 

1. What are the detailed cost implications for Vancouver taxpayers? 

2. What are the specific commitments wanted from Vancouver Council re- 
garding service level, capital expenditures, etc.? 

3. What are the proposed growth characteristics of the Plan, through- 
out the Federation territory? 

4. What are the cost distributions re point #3? 

5. The material indicates certain service level standards to be arrived 
at by target dates. What are Vancouver's corresponding present 
service level statistics and what are the implied costs of meeting 
the proposed service levels? 

6. Why does Vancouver have no more voting power than any other member? 

7. The agreement and the bylaws need to be reviewed by our Director of 
Legal Services and the implications stated. 


The above is submitted so that Council may CONSIDER whether it wishes 
the Library Board to answer the above points prior to a general meeting 
with Council on the subject." 


Cont'd. . ./2. . . 
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Clause No.l Continued . 

The City Manager RECOMMENDS that Council obtain the additional 
information indicated above from the Vancouver Public Library Board 
prior to meeting with the Board. 


2. Central and Oliver Hotels Multi-Use Centre - United Housing 
Foundation (UHF) . 

The following report has been received from the Director of Finance and the 
Director of Social Planning: 

"As Council will be aware from previous reports, we have been attempting for some 
time to develop the Capital Financing for the bathing, dining and recreational 
facility in the Central and Oliver Hotels. A number of organizations, both 
private and governmental, have been approached. The cost of renovations was 
previously estimated at $485,000 and is now estimated at $531,000. 
CMHC has agreed to an addition of $141,000 to their basic mortgage, thereby 
reducing the need for funds to $390,000. 

As Council will also be aware, the City and the Province have agreed to amortize 
the costs of these renovations as part of the operating costs of the facility. 
In effect, a loan of $390,000 is required which will be amortized over a 
period of ten years. 

It has come to the point where the only two organizations who have funds 
available to loan to the UHF for the completion of the renovations for the 
bathing, dining and recreational facility in the Central and Oliver Hotels, 
are the City and the Province. The City has available in the 1971-75 Five 
Year Plans under the category of Health and Welfare Buildings an amount of 
$174,200, which is the remainder of the funds available in that category. 
The Province has agreed to loan the remainder of the funds, being $215,800. 
required for the renovations. This appears to be the only way to successfully 
complete the multi-use centre in the Central and Oliver Hotels in accordance with 
Council's direction and wishes. 

It is therefore RECOMMENDED 

1) THAT the City loan UHF $174,200, to be amortized over a ten year period 
(in effect, paid off by the City and the Province in their agreed cost 
sharing ratios towards the operating and capital amortization costs 

of the Centre, source to be 1971-75 Five Year Plan Health and Welfare 
Buildings category); 

2) UHF now be responsible for the renovations and construction of the 
Multi-Use facility and upon completion of the work UHF will manage these 
facilities which are located in their building; 

3) The Director of Social Planning will continue his supervisory responsibility 
on behalf of the City to ensure that the Social Services are developed in 
accordance with plans already approved by City Council." 

The City Manager RECOMMENDS approval of the recommendation of 
the Director of Finance and the Director of Social Planning. 

3 . South Burnaby Lawn Bowling Club - Central Park . 

The Director of Legal Services reports as follows: 

"The South Burnaby Lawn Bowling Club operates a bowling 
green and Clubhouse in Central Park under a license 
Agreement. This Agreement expired on the 28th of 
February, 1975 and the Club has requested renewal of 
the Agreement for a further three years. The Central 
Park Committee recommended that the lease be executed 
between the city of Vancouver, the Corporation of the 
District of Burnaby and the South Burnaby Lawn Bowling 
Club for three years from March 1st, 1975 for a rental 
fee of $1.00 per year. The City of Vancouver Board of 
Parks and Recreation by resolution adopted on August 
18, 1975 has approved execution of the Agreement." 

Cont'd. ./3. . 
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Clause No. 3 Continued . 

The City Manager RECOMMENDS that the Agreement satisfactory to 
the Director of Legal Services between the City of Vancouver, the 
Corporation of the District of Burnaby and the South Burnaby Lawn 
Bowling Club be executed on behalf of the City of Vancouver. 


4 . Van Dusen Botanical Display Garden - Staffing . 

I On August 12, 1975, Council approved a recommendation of the City 
! Manager, that the staffing for the Van Dusen Botanical Gardens be 
I reviewed by the Administrative Analyst. The staffing was presented 
in that report as follows: 

SALARIES AND WAGES 


FULL YEAR 
TOTAL 


1 

Curator (P.G. 27, Step 5) 


$16,668 

1 

Clerk Steno (P.G. 17, Step 

1) 

10,627 

1 

Trades Foreman 


16, 161 

5 

Gardeners 


70, 772 

5 

Gardener Helpers 


59,900 

3 

Labourers 


34, 320 


Part-time Labourers (equal 

to 2 men full year) 

22, 880 

1 

Equipment Operator 


12, 532 

2 

Janitors 


18,420 

2 

Watchmen 


21, 756 

2 

Concession Attendants 


18,014 




$302,050 


FRINGE BENEFITS 


$302,050 X 12% 
Total 


36, 246 


$338, 296 


The Administrative Analyst reports that after extensive discussions 
with the Park Board staff, it was considered desirable to reduce 
the permanent staff complement by three persons; reallocating 
these funds to part-time employees, contract services and equip- 
ment rental. Not only would this organization give a higher 
degree of operating flexibility during the formative period, 
but funds would be available for the provision of a motorized 
cart so that the Watchman-Janitors can patrol the grounds at 
night . 

It is RECOMMENDED that the following permanent positions be es- 
tablished : 


POSITION PAY 197 5 COSTS 1976 COSTS 

GRADE (4 MOS. ) 


Curator 

27 

$6,796 

$21,746 

Clerk-Typist II 

9 

3, 185 

10, 174 

Trades Foreman 


4,439 

18,859 

Gardener II 


4, 270 

18, 149 

Gardener I (4) 


15, 550 

66, 044 

Gardener Helpers (5) 


21, 158 

67,431 

Labourer II 


3, 202 

13,606 

Labourer I (3) 


9,418 

40,033 

Equipment Operator Premium 



508 

Janitor-Watchman (2) 

13 

7, 347 

23,493 

Cashier-Attendant 

6 

2,952 

9,421 

Sub-Total 


$78, 317 

$289,464 


Cont ' d. . ./4 . 
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Clause No. 4 Continued. 


PART-TIME STAFF 

POSITION PAY 1975 COSTS 1976 COSTS HRS/WEEK 

GRADE ( 4 MPS . ) 

Watchman $2,304 $ 9,789 30 

Cashier-Attendant 6 2, 329 7,432 30 

Sub-Total $4,633 $17,221 


Total Staff Costs * 

Contract Cleaning/ 
Equipment rental 


GRAND TOTAL 


$82,950 


$306, 685 


$3,400 


$10, 200 


$86, 350 


$316,885 


* All Staff Costs at mid-step, including fringe benefits, without 
C.O.L.A. 


RECOMMENDATION 

The City Manager RECOMMENDS that the foregoing staff and operating 
costs be established for the Van Dusen Botanical Gardens; all po- 
sitions to be classified by the Director of Personnel Services. 


5. Public Notification Costs - Downtown Rezoning . 


The Director of Finance reports as follows; 

"On August 26th 'council authorized the Director of Planning to expend 
up to $5,000 for display advertising tn The Sun and The Province 
for the forthcoming Public Hearing on Downtown Rezoning; the Director 
of Finance to report on source of funds'. 

I wish to report that the $5,000 can be provided from Contingency Reserve." 

The City Manager RECOMMENDS that the $5,000 for the display 
advertising be provided from Contingency Reserve. 


INFORMATION 

6. Tender Awards. 


The Purchasing Agent reports as fpllows; 

"In accordance with Council policy contracts for the following supplies 
were awarded by the City Manager/authorized City Officials: 

Cast Iron Wate rworks Fittings^ Valvesj Hydrants* 
Repairing & Retreading Pneumatic Tires. 
Trucks. 

Dump Truck Hoists. 

Replacement of Scale Heads & Mechanism for Delta Disposal Site Truck Scales. 
Portable Conveyor /Screening System. 
Police Radio Dispatch Consoles. 

Copies of the details of these Tender Awards are attached. " 

The City Manager submits the foregoing report for Council's INFORMATION. 


Cent' d. . ./5. 
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7. Liabilities of Municipalities in British Columbia For Excess 
Charges from Private Hospitals. 


The Director of Finance reports as follows: 
'" History 

For many years the Province of British Columbia has established 
the rate that would be paid to private hospitals for social allowance 
cases in those hospitals. During most of this period, the rate was 
accepted by the hospitals. About 1969 the private hospitals stated 
that the Provincial rate was insufficient and began billing the 
municipalities at a higher rate, which they stated reflected their 
cost position. The Province of British Columbia said that it would 
not reimburse the administrative agencies, in most cases the 
municipalities, above the Provincial rate. The municipalities there- 
fore reduced the private hospitals' bills to the Provincial rate and 
paid the private hospitals at this lower rate. 

The private hospitals then took their case through the courts 
to the Supreme Court of Canada and won the right to bill at their 
higher established rates. The Supreme Court stated that the private 
hospitals were to be reimbursed at reasonable cost and- the municipal- 
ities were, by statute, responsible for paying the hospitals for 
social assistance cases. The liability therefore rested with the 
municipalities to pay the difference between the Provincial rate and 
the private hospitals' billed rates.' 

As a result of the court action, the City paid the private hospitals 
$519,146.66 and subsequently (in the fall of 1974) billed the Province for 
this amount. The Department of Human Resources advised at that time that 
they were not authorized to reimburse the City and other municipalities for 
private hospital accounts resulting from the court action. 

In April, 1975, a brief was presented by the various municipalities 
affected to the Minister of Human Resources recommending that the Province 
reimburse the municipalities and that these costs be included in the share- 
able welfare cost system of the Province and further that appropriate legis- 
lation be passed to control the rate structure of the private hospitals in 
the future. 

The Social Assistance Act was amended on June 26, 1975, and the amend- 
ment was retroactive to May 27, 1974. 

The amount of outstanding claims by private hospitals against the City 
subsequent to the payment of the $519,146.66 and up to May 27, 1974, is 
$247,935.24. These claims have now been paid by the City. 

The Deputy Minister of the Department of Human Resources has advised 
that the Province will reimburse the full $247,935.24 for the latest claims 
and will reimburse the City $454,227.24 towards the original $519,146.66, 
leaving a balance of $64,919.42. 

The Deputy Minister further advised that these payments totalling 
$702,662.48 ($247,935.24 + $454,227.24) are being made voluntarily by the 
Provincial Government. 

The balance of $64,919.42 represents Court costs, legal fees and interest 
paid by the City as a result of the original Supreme Court judgment. The 
Province has stated they are not willing to pay these costs as they had in- 
curred considerable legal costs of their own in this matter. 
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The Director of Legal Services advises that the amount of 
$64,919.42 is a legal cost to the City of Vancouver and the Province 
is not required to reimburse the City. 

The Director of Finance submits the foregoing report for the Information 
(If Council and advises that $65,000 will be transferred from the Contingency 
iteserve to provide for the uncollectable legal costs." 

The City Manager submits the foregoing report for the INFORMATION 
of Council. 


RECOMMENDATION 

8 . Fire Department - Staffing . 

On April 18, 1975, City Council approved the recommendation of the City 
Manager that a Clerk III position be established for a period of six (6) 
months, in the Fire Department, to alleviate the workload brought on by 
the preliminary Agreement with the Vancouver Firefighters' Union. 

The Administrative Analyst has examined the workload in this office, and 
report as follows: 

" A. The additional and continuous workload in the Payroll Section 
has increased significantly due to the more complex conditions 
in the final Agreement. 

B. The Director of Finance will be investigating the salary 
payroll systems throughout the city early in 1976. This in- 
vestigation should result in organizational and staff changes in 
all payroll sections. 

C. The workload in the Quartermaster /Purchasing Section has also 
increased as a result of the new Union Agreement. 

While a number of procedural changes are being instituted to reduce 
the workload, the additional staff should be extended until such time 
as the overall systems have been reorganized. 

The estimated cost for continuation of this position for twelve (12) 
months iS $1,900 in 1975, and $10,200 in 1976. 

I recommend that the temporary Clerk III position in the Fire Depart- 
ment be extended for a 12-month period, commencing November 1, 1975. 

The Comptroller of Budgets advises that if this report is approved, 
the source of funds will be Contingency Reserve. 

The V.M.R.E.U. have received a copy of this report." 

The City Manager RECOMMENDS approval of the foregoing recommendation of the 
Administrative Analyst. 


Cont'd /7. 
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9. Britannia Community Services Centre - 


FINANCE 
Staff and Budgets . 


The Administrative Analyst reports as follows: 

"On June 17, 1975, City Council approved the staffing for the Park Board and 
the Britannia Society, at the Britannia Community Services Centre. In that 
report, responsibility for the Cashiers and Attendants at the ice rink and 
swimming pool was vested in the Park Board. Subsequent investigation has 
shown that improved security and financial administration would be achieved by 
placing this staff on the Society's payroll, reporting to the Society's 
accountant . 

I recommend that the following staff and funding be transferred from the 
authorized Park Board complement to the Britannia Society's staff: 



Pay- 

1975 




grade 

(3 months) 


1976 

Cashier/Clerk Typist (rink) 

10 

$ 2,475 

$ 

10,550 

Rink Attendant (30 hrs./week) 

10 

1,533 


6,521 

Cashier/Clerk Typist (pool) 

10 

2,475 


10,550 

Cashier (30 hrs./week) 


1,235 


5,304 



$ 8,718 

$ 

32,925 


(All staff at mid-step, including fringe benefits but not COLA.) 
The V.M.R.E.U. has received a copy of this report." 


The City Manager RECOMtlENDS that the foregoing recommendation of the Administrative 
Analyst be approved. 


10. Restoration of the Orpheum Theatre. 


The Chairman of the Qrpheum Theatre Building Committee reports as follows: 

"On July 29th, 1975 Council approved a report of the Chairman of the Qrpheum 
Theatre Buildirg Committee which recommended in part that: 

'Council authorize the Architect to call for 
Construction Management bids from suitable firms 
for a report back to Council*. 

The Architect, after investigating the suitability and desire of a 
number of firms to participate in the restoration, asked for Construction 
Management proposals from five contracting firms. After receipt of the written 
proposals, an interviewing committee comprising the project Architect, the 
Theatre Manager and the City Architect, together with several of their involved 
staff, interviewed the representatives from the various contracting firms. 

The purpose of the interviews was to determine the extent of services to 
be provided by the Contractors for their quoted fees, to assess their attitude 
and approach to the project, and to establish the terms under which they would 
carry out work by their own forces. 
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BY-LAWS (cont 'd ) 

2, BY-LAW TO CONTRACT A DEBT BY THE ISSUE 
AND SALE OF DEBENTURES ($5,000,000.00) 

MOVED by Aid, Adams, 
SECONDED .by Aid, Broome, 

THAT leave be given to introduce a By-law to contract a debt 
by the issue and sale of Debentures in the aggregate principal 
amount of $5,000,000,00 in lawful money of Canada for the objects 
set out in Schedule "C" and the By-law be read a first time, 

- CARRIED 

MOVED by Aid, Adams, 
SECONDED by Aid, Broome, 

THAT the By-law be read a second time, 

- CARRIED 

MOVED by Aid, Adams, 
SECONDED by Aid, Broome, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in the 
Chair , 

- CARRIED 

MOVED by Aid, Adams, 

THAT the Committee of the Whole rise and report, 

- CARRIED 

The Committee then rose and reported the By-law complete, 

MOVED by Aid, Adams, 
SECONDED by Aid, Broome, 

THAT the report of the Committee of the Whole be adopted, 

- CARRIED 

MOVED by Aid, Adams, 
SECONDED by Aid, Broome, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal , 

- CARRIED 

(The By-law received three readings) 

3, BY-LAW TO AMEND ZONING AND DEVELOPMENT BY-LAW 
(S/S 10th Avenue between Victoria and 

Commercial Drives) 


MOVED by Aid, Hardwick, 
SECONDED by Aid, Bird, 

THAT leave be given to introduce a By-law to amend By-law 
No, 3575, being the Zoning and Development By-law, and the By-law 
be read a first time, 

- CARRIED 

MOVED by Aid, Hardwick, 
SECONDED by Aid, Bird, 

THAT the By-law be read a second time, 

- CARRIED 

MOVED by Aid, Hardwick, 
SECONDED by Aid, Bird, 

THAT Council do resolve itself into Committee of the Whole, to 
consider and report on the By-law, His Worship the Mayor in the 
Chair , 

- CARRIED 

MOVED by Aid, Hardwick, 

THAT the Committee of the Whole rise and report, 

- CARRIED 

The Committee then rose and reported the By-law complete, 

MOVED by Aid .Hardwick, 
SECONDED by Aid, Bird, 

THAT the report of the Committee of the Whole be adopted, 

- CARRIED 

cont 'd . . . . 
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! The quoted Construction Management fees, adjusted to the amount requested 

1 for off— site management sernrLces plus overhead and profit for work carried out 

' by the Contractor's own forces, are as follows: 


It was the unanimous conclusion of the interviewing committee that Halse- 
Martin Construction Co. Ltd. should be appointed as Management Contractor for 
this project. 

The quoted fee from Halse-Martin is slightly above that received from 
Allan & Viner but it is the interviewing committee's conclusion that the 
recommended firm's proposal included services which more than made up for the 
fee differentialo The reasons for the interviewing committee's choice are 
expressed in detail in a letter to the Chairman of the Orpheum Theatre Building 
Committee from the Architect, a copy of which is attached. 

The Management Fee submitted by Halse-Martin is within the Architect's 
estimated allowance for this service. 

It is recommended that Council accept the tender of Halse-nMartin Construction 
Co. Ltd. ani direct the Chairman of the Qrpheum Theatre Building Committee to 
enter into a contract with them for the sum of $94»000, this contract to be 
satisfactory to the Director of Legal Services." 

The City Manager REX3CWMENDS the foregoing report of the Chairman of the 
Orpheum Theatre Building Committee be approved. 

CONSIDERA.TION 

11. Request from United Housing Foundation for Grant . 

The following report has been received from the Director of Finance. 

"The United Housing Foundation has submitted the following request 
with respect to the interest payable on their short term loan from the 
City, a loan which was necessary due to the difficulty in establishing the 
permanent financing for the Multi-Use Centre. The subject is being reported 
to Council concurrently with recommendations for the final financing. The 
request is quoted as follows: 

'Your Director of Finance (Peter Leckie) is aware of a 
$200,000 8% interim loan made available to United Housing 
Foundation by the City of Vancouver for the purpose of 
financing the increase in services required (e.g. electrical, 
plumbing, heating venting, sprinklers, elevator etc.) for the 
Multi-Use Centre. The service area handles the Multi-Use 
Centre and the Hotel Room portion of the project. 

Because of the delay in arranging financing for the completion 
of the work on the Multi-Use Centre, we have an additional cost 
as of September 15, 1975 of $8,975.14 which is the interest on 
the above loan from the City. 

We wish to apply to the City for assistance to meet this 
commitment to the equal amount of the cost of the loan or 
$8,975.14. 

We would be grateful for an opportunity to discuss this with you 
at your convenience.' 

The above request is submitted to Council for CONSIDERATION." 

Your City Manager submits the above report of the Director of Finance 
for the CONSIDERATION of Council. 


Allan & Viner Construction Co. Ltd. 
Halse-Martin Construction 
Cana Construction 
Stevenson Construction 
Biely Construction 


$ 89,400 
94,000 
110,000 
130,000 
147,500 
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RECOMMENDATION & CONSIDERATION 

12. 1975 Supplementary Capital Budget Review . 


The following report has been received from the Director of Finance. 

"We have completed the review of Contingency Reserve and can now 
recommend the transfer of additional funds to the 1975 Supplementary 
Capital Budget. There are certain high priority items that are being 
recommended to Council, plus Council may wish to consider additional 
items which had to be turned down earlier this year in the consideration 
of the main 1975 Supplementary Capital Budget. 

At the time of submitting the original 1975 Supplementary Capital Budget in 
the spring of 1975, it was recognized that it would be inadequate and would 
have to be reviewed when the 1975 budget picture clarified. Also, with the 
assessment base remaining at the 1974 level, the revenue generated by 1% mills 
remained substantially the same as the previous year. 

The projects will be listed under three headings, being Recommended, 
Priority One Consideration, and Priority Two Consideration. 

Projects RECOMMENDED 

1 . Champlain Heights Front End Development Costs 

The development of Champlain Heights for housing, in accordance with 
Council ' s direction, will require the expenditure of approximately 
$12 million in front end costs. These funds will be recovered through 
the disposition of the property, but the process of development is 
such that the funds flow in after the development funds have been 
spent. The time lag is such that $4.25 million of interim financing 
is required for the development process. The City should apply to 
CMHC, through the Provincial Government, for Section 42 development 
financing for this purpose. However, the availability of funds and 
the timetable are in question. The Director of Finance met with 
Provincial Government officials on September 4, 1975 to initiate the 
process, subject to Council approval, but if the development is to 
proceed, the City must supply initial interim financing. 

It is therefore RECOMMENDED that the City establish an interim financing 
reserve for the development of Champlain Heights of 

$2,000,000 

2. 517 Hamilton Street (City owned) 

The City Manager's office has examined the question of renovating 

517 Hamilton Street, and further analysed the best use for the property. 

The ground floor was used previously as the Single Men's Unit of 

the Welfare Department, but the Department of Human Resources has 

now moved this operation to premises on Homer Street. The second 

floor had been leased by the previous owner to a rooming house operator, 

whose lease was cancelled when the City purchased the property. 

The ground floor should be renovated to accommodate the Fire Inspectors 
and the Health Unit currently housed in rented premises at 306 Abbott, 
which is totally unsatisfactory accommodation. The Construction and 
Maintenance Division has done a fairly detailed cost breakdown and it 
is RECOMMENDED that funds be provided for the renovations and for new 
furniture for the offices for a total of 

$ 123,000 


Cont'd. . ./lO. 
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3. Stanley Park Seawall 

Council, on August 12, 1975, approved the recommendation of the 
City Manager that the request of the Park Board for $55,000 to 
repair the seawall damage at Siwash Rock be deferred until such 
time as the possibility of additional runus being available for 
the 1975 Supplementary Capital Budget was known. Given the 
circumstances that the wall will be further damaged this winter 
requiring further temporary repairs and allowing continued 
deterioration of the wall, it is RECOMMENDED that the Park Board 
be requested to repair the wall as soon as possible, and that 
funds be provided in the amount of 

$ 55,000 

4. Traffic Signals 

On July 22, Council resolved that the three signals approved by 
Council on May 6 and 13 and July 22 be given priority in the 1975 
Traffic Signal ization Program and that three items in the main part 
of the program be deferred until it was known whether additional funds 
would be available in the budget. 

As the signals that had to be deleted by the City Engineer to make way 
for the three additional signals are high priority, it is RECOMMENDED 
that additional funds be provided for the 1975 Traffic Signal ization 
Program, of 

$ 27,000 

TOTAL RECOMMENDED Additions to 1975 Siioplementary 

Budget $2.205.000 


Consideration Priority No. 1 

1 . Pioneer Place Renovations 

At its meeting on August 28. the Housing and Environment Committee 
considered the Park Board report on Pioneer Place renovations and 
is forwarding that report to Council , subject to the 

Director of Finance being able to specify a source of funds. If 
Council approves the report, the funds can be provided from this 
review of the Supplementary Capital Budget, in the amount of 

$ 63.000 

2. Wall Street Park Development 

Also, at their August 28 meeting, the Housing and Environment Committee 
considered the Wall Street Park development and. if Council approves 
the development of the City owned lots on Wall Street, then funds can 
be provided herewith in the amount of 

$ 30.000 

(The question was also raised regarding the acquisition of an 
additional lot to complete the purchasing of the block. However, 
the expenditure of the additional funds does not appear to be justified 
at this time, and are therefore not presented under Priority Consideration 
one. ) 


TOTAL PRIORITY CONSIDERATION ONE $ 93.000 


Cont'd. . ./II. 
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Consideration Priority No. 2 

If Council approved all of the above items, it would leave an additional 
$202,000 that Council could consider using for the following items, which 
appeared in the original 1975 Supplementary Capital Budget and for which 
funds were not available. 

1. Engineering Department $ 249,000 

The following requests have been received: 

(a) Major street paving - Rupert Street 

15th to 23d $137,000 

(b) Replace gas powered generators, 
now considered unreliable, with 
new solid state power, with 
battery back-up. These old 
generators provide power for 
the Police-Engineering radio 
transmitters. 

(c) Cambie Yard - to modernize the 
unloading area and remove 
unsightly piles, decks and 
broken bulk-heads. 


2. The Director of Permits & Licenses 
requests provision of funds for 
tnodernizing City Hall alevators. 


3. Kerrisdale Arena Renovations 

(a) Because of rising costs the 
Board has incurred $10,250 
of expenditures to date in 
excess of the $400,000 
allocated out of the Board's 
five year plan funds for major 
renovations. 

(b) Estimate of $15,000 necessary 
for installation of secondary 
switchboard and motor control 
centre plus rewiring compressor 
controls. 

During 1973 the Board was advised that 
City Council would be sympathetic to 
supplementary capital requests as the 
Board had to expend $400,000 from the 
Board's current five year plan 
"Community Service Centres - Extensions 
and Improvements" Fund for essential 
renovations to Kerrisdale Arena. The 
Board's application to the Provincial 
Government for a Community Recreational 
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$ 88,000 
$249.000 


$ 150,000 


$ 25,250 
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Facility Fund Grant for Arena 
renovations was not approved. 

West End Community Centre (nearing $ 119,000 

completion) 

The Park Board applied for a Provincial 
Government Community Recreational Facility 
Fund Grant for this project and had 
been granted an amount of $654,333. 
This allowed the City to return 
$300,000 to the City's parking reserve 
fund which was originally designated 
to cover a short-fall of funds for the 
West End Community Centre project. In 
view of the Provincial Government Grant 
monies approved, the Park Board requests 
the following: 

(a) Estimates made several years ago 
for furnishing and equipping 
totalled $75,000. An estimate 

of what is now needed requires an 
additional amount of $75,000. 

(b) The School Board has advised that 
the costs of installing the 
replacement playfield have risen 
$44,000 over the original approved 
appropriation of $100,000 provided 
by the Park Board. 

Underground Wiring at Stanley Park - $ | 15,000 

Coal Harbour 

As arranged with the City Engineer this is 
an on-going City programme of undergrounding 
wires which requires $15,000 of Park Board 
capital funds to complete the project and 
tie in existing services. 

Beach Avenue Water Front Seawall 


The shoreline from the Vancouver Aquatic 
Centre at Burrard Bridge to Stanley 
Park is in poor condition and needs a 
seawall and promenade to service this 
heavy use waterfront - first phase of 
a $200,000 project. 


6. West End Community Centre Additional $ 148,000 

Improvements 

(a) Roof Top Garden - 

The Civic Design Panel specifically 
asked that landscaping on the roof 
be included at the time the 
development permit was approved. 
This item was deleted when the 
project was trimmed to meet money 
available. Cost $94,000. 
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(b) Ground Level Landscaping Improvements 

The pedestrian connection between the 
Senior Citizens' project and the 
community centre and the large portion 
of the children's play area was relegated 
to concrete instead of the more acceptable 
brick paveway, as used in the Senior 
Citizens' project. When the contract 
was awarded, in order to cut the costs 
the architects have requested that the 
brick paving again be put back in the 
contract. Cost $54,000. 

7. Major Renovations to Percy Norman Pool $ 250,000 

The pool has reached a critical age and 
condition and because of high maintenance 
costs requires major renovations to make 
it acceptable to the public. 

The Board has submitted this project in 
the 1976-80 five year capital plan. 
Should it be approved, funds will not be 
required from supplementary capital. 

8. Ice Rink - Hastings East Area $ 75,000 

City Clerk in a letter dated March 20, 
1975, advised that City Council on 
March 18 passed the following 
resolution after hearing a delegation 
on the matter: 

"That Council consider the construction 
of an ice rink in the Hastings east 
area to be a priority item in the 
1976-80 Five Year Capital Plan; 

Further that the Park Board be requested 
to finalize design plans for the rink to 
permit an early start on construction 
should the Five Year Plan be approved." 

The Board does not have funds to prepare 
working drawings for the proposed rink, and 
an amount of $75,000 should be included in 
the 1975 supplementary capital request for 
preparation of completed working drawings so 
that tenders can be called immediately 
providing the 1976-80 Five Year Capital 
Plan is approved. 

It is RECOMMENDED that the Group 1 items be approved, and the Priority . 
1 and 2 consideration items are put to Council for CONSIDERATION. The 
source of funds would be provided by transfer from Contingency Reserve 
to Capital Reserve for the 1975 Supplementary Capital Budget. 

It is also RECOMMENDED that Council approve the application to the 
Province and CMHC for $4,250,000 of Section 42 (NHA) funds for interim 
financing of development for housing in Champlain Heights." 

Your City Manager RECOMMENDS approval of the reconunendations of 
the Director of Finance and submits the balance of the items to 
Council for CONSIDERATION. 


Cont ' d /14., 
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CONSIDERATION 

13. Mount Pleasant Community Centre Addition and Alterations - 
Vancouver Park Board. 


The following report has been received from the Director of Finance. 


"The Park Board on Monday, September 8th, took the following action 
which is quoted from a letter from the Chairman of the Park Board 
to his Worship the Mayor and members of City Council, dated September 
10th, 1975. They wish to have Council act on this on September 16th. 

' MOUNT PLEASANT COMMUNITY CENTRE ADDITION AND ALTERATIONS - BIDS 

At the August 18th Board meeting, the five bids received for the 
addition to the Mount Pleasant Community Centre were referred to 
staff for compilation and discussion with the Architect. Staff met 
with the architectural consultants, McNab, Barclay and Young, who 
recommended that the low bid from 6.D. Shaw Construction Co. Ltd. 
be approved. 

It was regularly moved and seconded, 

RESOLVED: That the Board accept the low bid totalling $169,035, submitted 
by 6.D. Shaw Construction Co. Ltd. for additions and alter- 
ations to the Mount Pleasant Community Centre, and request 
City Council to approve awarding of the contract on behalf of 
the Board. 

- Carried 

The five bids received are summarized as follows: 


Addition Alteration 

1. G.D. Shaw Const. Co. Ltd. $158,046 $10,989 

2. Arlen Const. Ltd. 173,400 25,000 

3. Bengal Const. Co. Ltd. 185,188 15,559 

4. Dogwood Const. Co. Ltd. 181,000 25,163 

5. Fairview Const. Ltd. 198,967 14,699 


The addition will be situated on the north side of the present community 
centre and will accotmiodate 2 racquet ball courts, storage and corridors. 
The alterations within the present building include 2 saunas, 2 change 
rooms and separate lifeguard rooms. 

Budget 

Contract 
Consulting Fees 
Landscaping 

Furnishings and equipment 
Testing Fees 
Miscel laneous 

Estimated cost of alteration 
work in unexcavated portion of 
existing community centre building 


Funding 

Park Board Account 83/509 
Park Board Account 86/509 
Provincial Recreation Grant 


$169,035 
15,000 
5,000 
2,000 
1 ,000 
7,965 


25,000 
$ 225,000 


$ 70,000 
80,000 
75,000 

$ 225,000 
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We have received assurance of $50,000 from the Provincial 
Government for the Community Recreational Facilities Grant for 
this project. We do not anticipate any difficulty in having the 
Provincial Government increase the grant to $75,000 as shown in 
our budget figures. 

Will you please instruct the Legal Department to enter into a 
contract with G.D. Shaw Construction in the amount of $169,035 on 
behalf of the Park Board at the Council meeting on September 16th as 
this is the final day of the 30 day bid hold period.' 


The request of the Park Board to Council to enter into the contract is 
submitted for Council CONSIDERATION." 


Your City Manager submits the report of the Director of Finance to 
Council for CONSIDERATION. 


FOR COUNCIL ACTION SEE PAGE(<;\ /t> 
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PERSONNEL MATTERS 
RECOMMENDATION 


1 . National Research Council Sub-Gomrrrittee Problems 
on Urban Engineering 

The City Manager submits the following report of the City Engineer: 

"Three years ago the National Research Council formed a sub-committee to deal 
with engineering problems arising in urban areas. This ccanmittee is composed of 
a number of City Engineers and University Professors fran across Canada. The 
City Engineer, William Curtis, has been a member of this committee representing 
British Colxombia. 

The chairman of the noted sub-committee is retiring and the National Research 
Council have asked Mr. Curtis to assume the chairmanship of the sub-committee. 
The National Research Council pays all expenses except Mr. Curtis' time. This 
usually involves two trips of a day or two duration to Eastern Canada per year. 
In addition, Mr. Curtis has been heading a task force for the sub-committee on 
waste disposal in Canada. Permission is requested of Council to permit Mr. K.F. 
Dobell, Assistant City Engineer, to attend approximately one meeting per year on 
this matter. Again, all expenses are borne by the National Research Council. 

It is RECOMMENDED that: 

(a) Mr. Curtis be permitted to assume chairmanship of the 
National Research Council sub-committee on urban engineering 
problems and be permitted to attend meetings as necessary 

at the expense of the National Research Council; 

(b) Mr . Dobell be permitted to attend meetings of the task force 
on waste disposal at the expense of the National Research 
Council . " 


The City Manager RECOMMENDS that the above report of the City Engineer 
be approved. 


CONSIDERATION 


2. Leave of Absence (lig days) - Mrs. A.I. Derby 
Plan Checking Assistant I 

The Director of Permits and Licenses reports as follows : 

"In March of this year City Council approved the attendance 
of Mrs. A. I. Derby, Plan Checking Assistant I, at the meetings 
of the Canada Pension Plan Advisory Committee. The meetings 
were scheduled for May 8th and 9th and October 2nd and 3rd 1975 
in Ottawa, Ontario. 

The Sub-Committee on Integration of Private Pension Plans, 
of which Mrs. Derby is also a member, is meeting in Toronto, 
Ontario on September 5th. 

Mrs. Derby has requested IH days leave of absence with pay 
(September 4th (%) and September 5th) to permit her attendance. 

The Director of Personnel Services advises that there are 
no provisions in the Personnel Regulations to cover the 
leave of absence requested." 

The City Manager therefore submits for Council's CONSIDERATION the 
request of Mrs. A. I. Derby, Plan Checking Assistant I, Department of 
Permits & Licenses, for Ih days leave of absence (September 4th and 
5th, 1975) to enable her attendance in Toronto, Ontario, at the Sub- 
Committee on Integration of Private Pension Plans. 
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INFORMATION 


3. Dental Care Plan - Employees of the City of Vancouver, 
Board of Parks & Recreation and Vancouver Police Board 

The Director of Personnel Services reports as follows: 

"The 1975-76 Collective Agreements with the Inside Workers, Outside Workers, Foremen, 
Electrical Inspectors and Technicians, and members of I.A.T.S.E. each contain a 
provision for a Dental Care Plan, the coverage to become effective on January 1, 1976. 
Two other employee groups, the uniformed Policemen and Firemen already have such 
plans in effect. The mderwriter in each of these cases is the Medical Services 
Association (U.S.A.) and the services of this firm have been found to be quite 
satisfactory. 

Investigations conducted by this Department and by the Labour Relations Department 
of the G.V.R.D. during the month of August revealed that a decision as to the choice 
of an underwriter for the coverage to begin January 1, 1976 would have to be made 
very quickly if the most economical coverage was to be obtained. The College of 
Dental Surgeons has announced an increase in their fees and the Dental Plan rate 
structure will be increased by 15% in October, 1975. 

In discussions with U.S.A., we were able to obtain their agreement to extend the 
pre-increase rates to the new coverage if a decision could be made prior to 
September 1, 1975 appointing U.S.A. as the carrier. Also these relatively low 
rates would be guaranteed until the end of August, 1977. We were advised by Fowler 
and Associates Consultants Ltd., our advisor in these matters, that the rates quoted 
were the best available in today's market and that to delay a decision beyond 
September 1st would result in a 15% additional oost to the City and its employees. 

On August 29, 1975, therefore, a written commitment was given to U.S.A. that they 
would be appointed the \mderwriter for the new Plans, subject to the agreement of 
the Unions involved, such agreement being necessary since the employees bear 50% of 
the cost of the coverage. The Executive of the V.M.R.E.U. has already agreed to 
the arrangement and the other Unions have the matter under consideration." 

The City Manager submits the above report of the Director of Personnel Services 
for the INFORMATION of Council. 


FOR COUNCIL ACTION SEE PA6E(S)// 
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Regular Council, August 11, 1970 

BY-LAWS (cont'd ) 

BY-LAW TO AMEKD ZONING AND DEVELOPMENT 
BY-LAW (cont'd) 


MOVED by Aid. Hardwick, 
SECONDED by Aid. Bird, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED 

(The By-law received three readings) 
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MOTIONS 

1. Closing and Stopping Up 

(N/S Charles Street, West of Clark Drive ) 

MOVED by Aid. Bird, 
SECONDED by Aid. Sweeney, 

THAT WHEREAS the City of Vancouver is the owner of all the 
streets and lanes lying within the limits of the City of Vancouver; 

AND WHEREAS the North 17 feet of Charles Street, West of Clark 
Drive is surplus to the City highway requirements; 

AND WHEREAS the City is the owner of the abutting lot, which 
is to be conveyed to City Sheet Metal Ltd.; 

THEREFORE BE IT RESOLVED that the South 17 feet of Lot 8, 
Block 37, Subdivision "H", District Lot 182, Plan 176, together 
with the South 17 feet of Parcel "E" (Reference Plan 40) of Lots 
6 & 7, Block 37, Subdivision "H", District Lot 182, Plans 176 and 
4123 be closed, stopped up and conveyed to City Sheet Metal Ltd., 
the said closed street to be consolidated with adjacent lands. 

- CARRIED 

2. Time Attending Court: 
Police Constables, et al . 

The following motion was submitted by Alderman Phillips 
at the Council meeting on August 4th, seconded this day by Alderman 
Calder : 

MOVED by Aid. Phillips, 
SECONDED by Aid. Calder, 

THAT the matter of time spent in Court by witnesses, police 
officers, social workers, et al , awaiting the pleasure of the 
Court, be discussed by the General Purposes Committee with a view 
to making recommendations to the appropriate authorities in an 
attempt to reduce the large amount of waiting time now being spent. 

- CARRIED 

3. Closing of Theatre Row Portion of 
Granville Street for a Limited Period 

The following motion was submitted by Alderman Calder and 
Alderman Phillips at the Council meeting on August 4th, which 
was changed with the approval of Council to deal with East/West 
traffic flow. 

MOVED by Aid. Calder, 

SECONDED by Aid. Phillips, 

THAT the City consider closing the two blocks of Granville 

comprising Theatre Row after the hour of 6 o'clock every day for 

one month on an experimental basis, with Robson, Nelson and 

Smithe Streets being left open. , _ 

(tabled) 

cont 'd . . . . 
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Manager's Report, September 12, 1975 (PROPERTIES - 1) 


PROPERTY MATTERS 

RECOMMENDATION 


1 . Moving Expenses for Tenants displaced 
for dernolltlon of City buildings 

The Acting Supsx-vlsor of Property & Insxxrance reports as follows :- 

"Under the Landlord and Tenant Act, Section 20 (3), when a landlord gives 
notice to vacate, to a tenant of residential premises, for the purpose of 
demolition, the landlord is required, on receipt of a statement of account 
of the tenants mover, to pay the tenants moving expenses, or the amount of 
three hundred dollars, whichever is the lesser. 

The number and amount of claims from the City's tenants cannot be predicted 
with any degree of certainty for the current fiscal year, but the equivalent 
of 100 claims averaging $2^0 each can be anticipated. 

It is RECOMMENDED, that Council authorize an appropriation in the amount of 
$25,000, from the Contingency Reserve Account, for the purpose of reimbursing 
the City's tenants, for moving expenses as required under the Landlord and 
Tenant Act." 

^!he City Manager RECOMMENDS that the foregoing recommendation of the Acting Supervisor 
<»f Property & Insurance be approved. 

2. Lot 33, Block 82, D.L. I8I, and Lot 30, 

Block 85, D.L. 181, (837 and 5l 1 East Georgia St.) 
Two lots in the Strathcona Area 


The Acting Supervisor of Property & Insurance reports as follows : 

"On March 6, 1973, City Council approved the sale of thirty-nine 
properties in the Strathcona area with date of sale established 
as May 1, 1973. The Provincial Government took title to the lots 
in July 1973, and the City retained an Option to Repurchase if 
development did not commence by November 1, 1974. 

The Government has requested and received three extensions to the 
Option with the latest extension approved by Council on July 29, 
1975, to December 31, 1975. 

By letter dated July 28, 1975, The Honourable G.L. Chatterton has 
requested that the City repurchase, at the original price of 
$9,500.00 each, two of the thirty-nine lots as S.P.O.T.A. has 
indicated to the Provincial Government that they do not require 
them. These lots are described as Lot 33, Block 82, D.L. 181, 
(837 East Georgia Street) and Lot 30, Block 85, D.L. 181, (511 
East Georgia Street) . 

With the considerable increase in property values since 1973, it 
would be to the City's advantage to repurchase these lots for the 
sum of $9,500.00 each and the Director of Finance has advised that 
there are sufficient funds in the Sundry Property for Resale Account. 

It is therefore RECOMMENDED that the City exercise its option to 
repurchase Lot 33, Block 82, and Lot 30, Block 85, both of District 
Lot 181, for the sum of $9,500.00 each, the date of adjustment to 
be the date Council approves this report." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Acting Supervisor of Property & Insurance be approved. 
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Manager's Report, September 12, 1975 


(PROPERTIES - 2) 


3. Lease Renewal - Portion of Lots 21-23, Blocks 1 & 2, D.L. 52 
Sit: North side of 34th Avenue between Slocan Street and 
King 3 way 

The Acting Supervisor of Property & Insurance reports as follows: 

"Lots 21-23, Blocks 1 & 2, D.L. 52 situated 2500 block East 3i;th Avenue 
are presently leased to Mr. Karass Steak House Ltd. for a five year teian - 
November 1st I969 to October 31st 19714.. The lease has continued on a 
month to month holdover clause pending a decision by Mr. Karass as to 
possible changes in parking requirements With respect to his restaurant 
operation. 

This matter has now been resolved and Mr. Karass concurs with the recom- 
mendation of the Acting Supervisor of Property & Insurance as follows: 

1. A five year lease renewal commencing July 1st 1975' 

2. Use to be for parking purposes only for the staff and customers of 
its restaurant business and no other purposes. 

3. One year notice of cancellation if required for municipal purposes. 

U. A rental of $117.50 per month, rental to be subject to review in 
two and one half years. 

5- Lease to be in compliance with terms and conditions as contained in 
development permit 14.8296. 

RECOMMMDED that the foregoing terms and conditions be approved subject to 
the lease agreement being to the satisfaction of the Director of Legal 
Services." 

The City Manager RECOMMENDS that the foregoing recommendation of the Acting 
Supervisor of Property & Insurance be approved. 

CONSIDERATION 

[|.. Land at south-west corner of 
Gore Street and Union Street 


The Director of Planning reports as follows: 

"In 1971 Council purchased the last remaining piece of privately 
owned property at the south-west corner of Gore and Union Streets 
as part of the landscaping for the proposed new Georgia Viaduct. 
The property at that time was occupied by a laundry. Various 
proposals were advanced by individuals and groups to the staff 
for other uses for this corner and these were consistently 
res i sted . 

On June II, 1974, however, a delegation from Puccini's Italian 
Restaurant Ltd. located on Main Street requested permission to 
establish a parking lot on the property and CounciJ resolved: 

"That this whole matter be referred to the Director of 
Planning for consideration by the Strathcona Planning 
Team, and a report be submitted to Council on the 
valuation of the various alternative uses of the 
p rope rty . " 

On October 22, 1974, a joint report of the City Engineer and the 
Director of Planning was submitted noting that four alternative 
uses could be ,con s i de red : 

(a) Landscaped open space 

(b) A church 

(c ) Tenn i s courts 


( d ) A parking lot 
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Clause #k (Gont 'd) 


The report suggested that the only two possible uses were a landscaped 
open space and a parking lot, and a diagramatic plan was presented 
showing a possibility for the development of a parking lot. At the 
meeting of October 22, 1974, there was a delegation from the residents 
of the 800 Block Gore and 200 Block Union Streets opposing the use of 
the property for a parking lot and Mr. John Tate, owner of Puccini's 
Italian Restaurant Ltd., appeared, supporting the use of part of this 
City-owned land for parking. Council passed the following resolution: 

"That the Director of Planning report back to Council with an 
alternate proposal to permit a relocated parking area as well 
as a substantial amount of landscaping particularly in the 
area adjacent to Gore Avenue." 


A revised plan 
parking for 72 
of I andscap i ng 
No attempt has 
principle of whether any 


has been prepared indicating the possibility of 
cars and indicating the absolute maximum amount 
which is possible while still retaining the parking, 
been made to develop costs for this until the 

parking at all would be permitted, has 


been established. This plan is illustrated in the attached sketches 


The plan and this report in draft form have been submitted to Mr. 
John Tate, the proponent of parking, to Carey Ditmars, spokesman 
for the residents of the 800 Block Gore and 200 Block Union Streets 
to SPOTA who have written in support of Mrs. Ditmars, and to the 
Maclean Park Residents Association. The Planning Department has 
received some communications on this proposal and there have also 
been letters and petitions directed to Council. Our present 
understanding of these communications is that they are as follows, 
but there may be others submitted to Council after the date of 
this re po rt : 


Petition, submitted by Mr. Tate of 
Puccini's from 33 merchants in "the area. 


I n support of the 
parking. 


Carey Ditmars for residents of the 
800 block Gore and 200 block Union 
Streets (dated September 12, 1974), 


Opposing the parking 


Two petitions (signed by 8 and 10 
pet i t i oners ) . 


Opposing the parking 


Letter dated December 4, 1974, 
from S.P.G.T.A. 


Opposing the parking 


Letter from Mrs. Greta Wood, President, 
MacLean Park Residents Association. 


Opposing the parking and 
proposing recreational use 


Letter dated June 27, 1975, from 
MacLean Park Residents Association 

Letter dated July 4, 1975, from 
Ms. Nina Fahrni, on behalf of 
residents of the 800 block Gore 
and 200 block Union Streets. 


Continuing opposition to 
parking and proposing 
landscaped open space. 

Opposing the parking and 
in favour of preserving 
the land as park. 


The use of this land for 
the MacLean Park housing 
traffic on Gore Street. 


recreational purposes for children from 
is not recommended because of the heavy 


If Council agrees to the principle of providing parking on this 
site, it is suggested that this matter be referred back to the 
City Manager for report on costs, rentals, and administrative 
arrangements. If Council determines that there should be no 
parking on this property, then the City Engineer will proceed 
with his I andscap i ng . 


Council is reminded, however, that on March 
adopted the following recommendations of the 
pertaining to the landscaping of the Georgia 
Rep I acement . 


1,1 975 , Counc i I 
City Engineer, 
Viaduct 
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(PROPERTIES - k) 


Clause #1; (Cont'd) 

'(a) Contract No. 3 - Site and Landscape Development 

- Georgia Viaduct Replacement be considered completed, 
thereby releasing Jeckway Landscaping from further 
obligation for the landscaping. 

(b) The Performance Bond retained by the City be returned to 
Jeckway Landscaping Limited. 

(c) Any further costs for landscaping the Union Laundry site 
be considered as part of the cost of preparing the area 
for a I ternate use . ' 

Following Council's adoption of these recommendations, the 
balance of the funds available in the Georgia Viaduct 
Replacement account ($204,834) were transferred into other 
Streets Capital Accounts. Should Council determine, therefore, 
that there should be no parking on this property, and that the 
City Engineer should proceed with his landscaping, it will be 
necessary to negotiate with a landscaper for the work to be 
done and to appropriate funds to cover the cost of the work. 
It has been estimated that this cost would be in the order 
of $8,500. Funds for this work could be provided from the 
1976 Supplementary Capital Budget and Council should consider 
this when dealing with the 1976 Budget. The availability of 
funds, however, will serve to delay the work on-site until 
1976. The Director of Finance concurs with this proposal. 

The foregoing report is submitted for the consideration of 
Council as to whether or not to proceed with developing 
details on the parking, or to proceed with the landscaping." 

The City Manager submits the foregoing report for the 
CONSIDERATION of City Council. 


DELEGATION REQUEST: MR. JOHN TATE 


FOR COUNCIL ACTION SEE PAGE(S) ../i^ 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON FINANCE & ADMINISTRATION 
August 21, 1975 


A meeting of the Standing Committee of Council on Finance and 
Administration was held in the No. 2 Committee Room, Third Floor, 
City Hall, on Thursday, August 21, 1975 at approximately 1.30 p.m. 

PRESENT: Aid. Volrich, Chairman 

Aid. Sweeney, Bowers 
Aid. Kennedy, and Marzari 

CLERK: H. Dickson 


RECOMMENDATION 

1. 1976-80 Capital Program for Sewers and Waterworks . 

The Committee had before it for consideration a Manager's 
Report dated August 1, 1975 on the 1976-80 Capital Program for 
Sewers and Waterworks, (copy circulated), in which he recommended 
borrowing authority for Sewers and Waterworks Capital Programs 
total $42,033,000 for the period 1976-80 be approved. 

During discussion, it was noted the programs for which 
borrowing is sought are contained on pages 23 to 35 of the proposed 
Five Year Plan which will be presented to the electorate on October 
8, 1975. 

The Committee questioned whether it should re-examine these 
figures with a view to reducing them as was done with the overall 
Five Year Plan to which certain cut-backs were made. 

A representative of the Engineering Department replied the 
Sewer and Waterworks Programs are not discretionary items; that 
they are mandatory programs, some of which are necessary to meet 
Pollution Control Branch regulations; and that the Pollution 
Control Branch can force the City to upgrade its Sewers and 
Water Systems. 

Senior staff officials advised that planning for such pro- 
jects takes two to three years and therefore necessary capital 
funds are required for these long periods of time. 

The Committee observed that its members, not being engineers 
specializing in waterworks and sewers, cannot adequately assess 
if the proposed programs are absolutely essential. 

The City Manager replied the answers to this question are 
contained on page 23 of the Five Year Plan which reads as follows: 

* [program summary 


This sewer program provides for ... 

, the replacement of obsolete existing facilities such as piping, pumping 
equipment, service connections. 

new sewers to provide service to new and redeveloping areas and to relieve 
areas subject to flooding with sewage during storms. 

, upgrading the sewer system to comply with the Pollution Control Board's require- 
ments by separation of storm and sanitary flows, improvements to outfalls and 
storage of combined flows. 

4. separation of service connections on private property. 


Cont'd /2. 
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Clause No. 1 Continued . 

PROGRAM OBJECTIVES 

To counter the aging of the system and maintain service 

To relieve certain areas now suffering flooding with sewage 

To give service to new and redeveloping areas 

To protect the receiving waters and meet the requirements of the Pollution 
Control Board" 


It was further noted by senior staff that approximately 
$6 million had already been trimmed from the Sewer and Waterworks 
i project by the Five Year Plan Review Committee. 

! 

i The observation was made that sewers and waterworks are a 

basic essential service to the public. 

■ The Committee reiterated its concern as to the high cost and 

I again asked if a re-examination of the figures is necessary. The 
! City Manager replied that this is a "no fat" program and a re- 
I examination of the figures would be impractical. It was further 
I pointed out that each particular project cannot go ahead without 
Council approval and if Council feels the money situation becomes 
too tight, any particular project could, in fact, be turned down. 

It was pointed out the figures in the report are merely 
estimates and may increase or decrease. 

The Committee suggested each project should come before 
Council as a report reference with the Engineering Department seek- 
ing borrowing authority on an annual basis and in this way, the 
Council is not committing itself to borrowing the large sum of 
$42,033,000 at one time. 

Following discussion it was, 

RECOMMENDED 

THAT Council approve in principle that the City Engineering 
Department and the Director of Finance be granted authority 
for borrowing up to $42,033,000 for the 1976-80 Sewer and 
Capital Works Project but that borrowing authority for this 
amount be sought from Council annually over the five year 
period. 

INFORMATION 

2. Five Year Plan - Report on Advertising and Publicity . 

Mr. Peter Ross and Mr. Bud Elsie, Public Relations Consultants 
for the City on the October 8, 1975 Five Year Capital Program, 
appeared before the Committee and presented their plans for publiciz- 
ing the forthcoming Five Year Plan. 

Their plans include information to home owners and tenants, 
newspaper advertising, billboards and bus advertising, and radio and 
television advertising. 

A general discussion ensued during which Committee members made 
suggestions on the publicity campaign. 


Cont'd /3. 
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Clause No. 2 Continued . 

During discussion it was noted that all persons on the 
voters' list will receive a card indicating they are registered 
and advising of their polling place. 

■ It was further noted a postal strike which may occur in mii 
September could have a bearing on publicity distribution but 
contingency plans are being arranged. 

Following discussion it was, 

RESOLVED 

THAT Public Relations Consultants, Mr. Peter Ross and 
Mr. Bud Elsie meet with the City Manager, Director of 
Finance, the City Engineer, the City Clerk and other 
appropriate officials to determine the final publishing 
and advertising campaign for the Five Year Plan. 


The Meeting adjourned at approximately 3.15 p.m. 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON 

HOUSING AND ENVIRONMENT 


August 28, 1975 

A meeting of the Standing Coiranittee of Council on Housing and 
Environment was held on Thursday, August 28, 1975, at 1:30 p.m., in 
the No. 1 Committee Room, Third Floor, City Hall. 

PRESENT: Alderman Harcourt, Chairman 

Alderman Bird 

Alderman Boyce 

Alderman Cowie 

Alderman Rankin 

CLERK: M. Cross 

The Minutes of the meeting of July 24, 1975, were adopted. 


INFORMATION : 

1. Kerrisdale Senior Citizens' Housing Project 

On July 24, 1975, the Committee resolved that representatives 
of the Kerrisdale Legion and merchants in the area of 2100 Block 
West 42nd Avenue be invited to the next meeting to discuss the above 
proposed senior citizens' housing project. 

The Chairman advised that no representatives of the Legion or 
the merchants would be appearing. 

RESOLVED, 

THAT the matter be tabled until further information 
is obtained as to whether the project is proceeding. 


2 . Fire By-law Progress Report on Upgrading Hotels 

The Committee considered a report (on file in the City Clerk's 
Office) of the City Manager in which the Fire Chief reports that 
of the 318 buildings in the core area, affected by Sections 38-40 of 
Fire By-law No. 2193, only 95 remain to be upgraded. 

Deputy Fire Chief J. Tuning advised that when the core area is 
completed, priority for upgrading will be given to the oldest buildings 
in the remainder of the City. 

RESOLVED, 

THAT the progress report on upgrading hotels in the 
core area be received. 


3 . Progress Report - Enforcement of Lodging House By-law 

The Committee considered a report (on file in the City Clerk's 
Office) of the City Manager dated August 15, 1975, wherein the 
Medical Health Officer provides information to update the details 
of the enforcement of the Lodging House By-law in the core area. 

Mr. D. Morgan, Director of Environmental Health, advised of 
pending prosecutions and court cases which had been finalized. 

The question of a separate Municipal By-law Court was mentioned 
and the Chairman indicated that he would be writing to the Attorney- 
General witij respect to a Court, close to City Hall, staffed by City 
prosecutors . 
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RESOLVED , 

A. THAT the report of the City Manager dated August 15, 
1975, on enforcement of the Lodging House By-law be 
received. 

B. THAT the Director of Environmental Health produce for the 
next meeting of the Committee documentation from their 
prosecution record book of examples of cases being pros- 
ecuted under the Lodging House. By-law which have involved 
extensive staff time and delays for prosecutions. 


4 . Progress Report - Selected Park Development Works 

The Committee considered a letter dated August 27, 1975, (copy 
circulated) from Mr. L. Foster, Director of Planning, Board of Park 
and Recreation, outlining the present situation and funding require 
ments of the proposed park development on selected sites in the 
eastern part of the City. 

(a) Charles-Adanac Area 

Mr. Foster advised that 'preliminary estimates indicate 
approximately $128,000 (3.2 acres @ $40,000 per acre) 
would be required for park development purposes. 

(b) Wall Street - Slocan to Kaslo Streets 

Mr. Foster advised that $100,000 has been requested out of 
1975 Supplementary Capital Funds; $30,000 for park develop- 
ment purposes and $70,000 to acquire privately owned Lot 107 
plus dwelling. Acquisition of this lot is required to enable 
Kaslo Street to be closed and included in the park develop- 
ment."* 

(c) Thunderbird Island 

Mr. Foster advised that the $75,000 approved by Council on 
July 8, 1975, for immediate development of Thunderbird 
Island Park cannot be advanced to the Park Board until a 
small triangular portion of Provincial Government land is 
transferred to the City and included in the subdivision. 
Mr. R. Youngberg, Associate Director, Area Planning, advised 
that the Provincial Government will not sell this land to the 
City but have offered a long-term lease. This could not be 
part of the subdivision but park development could proceed. 
The Chairman agreed to contact representatives of the 
Provincial Government to request a long-term lease to allow 
the project to procieed as so6n as possible. 

(d) Pioneer Place 

The design of Pioneer Place was referred back to the Park 
Board, appropriate City staff and the Urban Design Panel 
for redesign and report back. All have reviewed the proposals. 
The newly-formed Gastown Historic Area Advisory Committee 
has also commented. Mr. Stephen Cripps , Parks Development 
Manager advised that $63,000 would be required from 1975 
Supplementary Capital Funds. 

RESOLVED, 

THAT the progress reports from the Director of Planning, 
Board of Parks and Recreation, on selected park developments 
on the east side of the City be received. 

Cont'd • • . 
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RECOMMENDATION ; 
5. Dogs 

The Committee considered the minutes of the special meeting of 
July 24, 1975, re S.P.C.A. Capital Grant request for low-cost spay 
and neuter clinics and, 

RECOMMENDED, 

A. THAT the information contained in the minutes of the 
Special Meeting of the Housing and Environment Committee 
dated July 24, 1975, be received. 

B. THAT approval in principle be given to the implementation 

of "Operation Tattoo" by the B.C. Society for the Prevention 
of Cruelty to Animals. 

C. THAT the matter of implementation of a program for a low- 
cost spay and neuter clinic be referred to the City Manager 
and the Director of Permits and Licenses for report to the 
Housing and Environment Committee. 


6. Removal of Billboards and Roof Signs Adjacent to Freeway 
and Bridge Approaches and VJaterfront 

The Committee considered a report (on file in the City Clerk's 
Office) of the City Manager dated July 24, 1975, wherein the Director 
of Planning categorizes billboards and roof signs in the areas of 
Special Sign Control. At the present time, non-conforming signs can 
only be removed by Council passing a resolution of 2/3 of all its 
members. The categories are as follows: 


Croup A ; Poster Panels (Billboards) 

These are billboards which display messages printed on paper, us- 
ually for a. four week period. The copy size of posters is stand- 
ardized at 20 feet by 8 feet 7 inches. They may be located on 
ground or mounted above roofs. All posters belong to Seaboard 
Advertising Ltd. 


Croup B ; Bulletin Boards 

These are billboards on which display messages are handpainted on 
eteel or plywood sections which are then locked into frames. They 
vary in size and are leased for 12-month periods and may be per- 
iodically rotated among several locations during that time. 


Croup C; Spectaculars 


These are customized displays incorporcting flashing lights, chang- 
ing copy and/or neon. They are usually enq)loyed for their impact 
after dark and generally leased for three to five years. 

Croup D ; On-Premises Roof Signs with Neon 

These are first party , self-illuminated roof signs which carry 
only the name of the establishment or advertisement strictly in- 
cidental to the use of the prealses. ~ 
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MOTIONS (cont 'd ) 

Closing of Theatre Row Portion 
of Granville Street (cont'd) 

MOVED by Aid, Sweeney, in Amendment, 
SECONDED by Aid, Bird, 

THAT there be added to the motion these words: 

'and such closing be limited to Saturdays and 
Sundays during the trial period.' 

(tabled) 

MOVED by Aid, Rankin, 
SECONDED by Aid, Wilson, 

THAT the foregoing motion and amendment be tabled pending a 
report from the City Engineer, the Director of Traffic and the 
Transit Division of B,C, Hydro and Power Authority on the feasibility 
of the proposal , 

- CARRIED 

MOVED by Aid, Broome, 
SECONDED by Aid, Wilson, 

THAT the City Engineer and Transit Division of the B.C, Hydro 
and Power Authority be asked to report to Council on the 
feasibility of closing a portion of Pender Street as an alternative 
to the proposal to close a portion of Granville Street, 

- CARRIED 

4, Commendation: Mountain View 
Cemetery Renovations 


MOVED by Aid, Linnell, 
SECONDED by Aid, Broome, 

THAT the Medical Health Officer and all connected with the 
renovations of Mountain View Cemetery be commended for the 
excellent work they are doing in this connection with the con- 
sequent savings in money and manpower, 

- CARRIED 

5 . Land Use: Vicinity of Broadway and Maple 

MOVED by Aid, Hardwick, 

THAT the Planning Department, following the precedent set in 
the study of Marpole, investigate the future land uses of the M-1 
zone between Broadway and 12th Avenue, Maple to Yew and adjacent 
blocks , 

(notice) 

Notice was called and recognized by the Chair, 

6, Property Rear of Stanley and 
New Fountain Hotels 


MOVED by Aid, Linnell, 
SECONDED by Aid, Bird, 

THAT the City of Vancouver purchase the rear portion, approxi- 
mately 40' in depth, of Lot 11 except Pel. "A", Lots 12, 13 and 14, 
Block 2, DL 0,G,T, for the sum of $60,000 payable on January 1, 
1970 and demolish the structure on said portion; provided that the 
remaining portion of the property and buildings provide low cost 
accommodation for at least 90 persons and this area be used for a 
pedestrian mall with shrubs, greenery, etc, and that the proper 
legal safeguards be placed in the said agreement, 

(notice) 

Notice was called and recognized by the Chair, 
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Group E : On-Premises Roof Signs (Painted) 

These first party' signs are generally painted on plywood or 
metal panels and are not self-lllumlnated. 

. ♦ 

Group F : On-Prcmlses Illuminated Plastic-faced Roof Signs 

These are first party ' signs with advertising messages palrited 
onto a plastic face and Illuminated Internally. 

Group G : Individual Letter Roof Sl^ns 

These signs arc company names composed of individual letters at- 
tached to the edge of the roof. 


The following four "spectaculars" listed in Group 'C above 
cannot be removed by Council resolution as permits for changes were 
issued prior to March 1, 1973. They are permitted to remain Tor 
five years from the date of issuance of the permit: 


Sign 


Location 


1. Sheraton Hotel Oak Street Bridge 

2. Mazda S/S Granville Bridge 

3. Macaulay Nicolls Mainland N/S Granville Bridge 


Date cf Permit 

February 2, 1973 
November 20, 1972 
September 14, 1972 


4. Goodyear 


N/S Granville Bridge November 20, 1971 


The Director of Planning also recommends that signs listed in 
Group 'G' be permitted to remain as they are low in profile and 
do not create a view obstruction. 

Mr. L. Cheng of the Planning Department submitted an addendum 
of three signs in Group 'B' to be removed. 

The Committee questioned whether the "Molson" sign (Group 'D') 
was a roof sign or a part of the redesigned structure. 

After discussion the Committee, 

RECOMI'lENDED, 

A. THAT a decision with respect to the "Molson" sign, 1550 Burrard 
Street, be deferred until the Director of Legal Services and 
Director of Planning report as to whether it is a "sign" or 
part of the building structure. 


B. THAT Council instruct the removal of all signs listed in 
Group 'A' to Group 'F'; with the exception of 'Sheraton Hotel' 
and 'Mazda' spectaculars listed in Group 'C, and the 
"Molson" sign (Group 'D') referred to in (A)" above. 

C. THAT Council instruct the City Clerk to notify the property 
owners and affected sign companies by registered mail of 
Council's intention to remove such signs and that the owners 
may appear before Council on a date set by the Mayor to present 

' any reason why such signs should not be removed. 

D. THAT Council instruct the Supervisor of Property and Insurance 
to terminate the lease of 1378-1392 Granville Street (Lots 
lO'l^ and Plan C, Subdivision of Lot 20-38, Block 113, D.L. 541) 
for the use of spectaculars. 
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E. THAT Council request Neon Products to approach Mazda and 
Sheraton Hotel with the request that they remove their 
signs in the same period as other signs are removed. 

F. THAT the Director of Planning report back on removal of 
roof signs in C-2, C-2A and C-3 commercial areas in 
November, 1975. 


( NOTE - Appendices indicating the location and illustrations of 
signs in the various categories are on file in the City 
Clerk's Office.) 


7. Proposed Noise By-law 

The Committee considered a report of the City Manager dated 
August 21, 1975, wherein the Medical Health Officer outlines the 
comments of the Health, Planning, Engineering, Police, and Permits 
and Licenses Departments respecting implementation of the proposed 
G.V.R. D. Noise Control By-law. The comments are as follows: 

"Health Department - This Department would handle all complaints from the general 
public relating to properties in the city exclusive of (a) traffic noise, and 
(b) on-street construction noise. No additional staff is anticipated as a re- 
ducing number of core area lodging houses will permit a transfer of Health 
Insjiector time to noise control. The Department will require about $5,000 in 
equipment, based oh Burnaby's experience. 

Engineering Department - This Department will monitor all activities related to 
on-street construction including its own public works, utility construction, etc. 
Violations will be reported to Health Inspectors for confirmation and development 
of data for prosecution in instances of non-cooperation re abatement." 

A full review by the Engineering Department of the implications of the by-law has 
lead to the following summary of the City Engineer. 

1. Existing construction equipment cannot meet the proposed by-law standards. 

2. Modification costs in the order of $700,000 for City trucks and equipment 
and/or provision of noise barriers will be required. 

3. There will be a recurring cost to the City of Vancouver of an estimated 
$250,000 per year for increased construction costs due to loss of efficiency. 

A. The proposed by-law will create a situation in which changed construction 
procedures would probably cause increased traffic congestion. 

5. Deferring the effective date of the by-law for a transition period of two 
years or permitting the use of existing equipment for a given period 
(probably a minimum five years) is required to permit the City and other 

agencies time to meet the proposed by-law standards. 

6. As part of the screening process for construction activity on the street, 
the Engineering Department should now screen proposed projects for noise 
level control. This will require an additional Engineering Assistant IV. 


The City Engineer RECOMMENDS 

(a) That the Committee consider a five year phase-in period to permit the use 
of existing equipment. 

(b) If the by-law is implem'ented as proposed: 

(1) the effective date for the sections relating to construction noi^e 
should be two years after adoption of the remainder of the by-law; 
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(H) Initially, $250,000 be allocated from Contingency Reserve to begin 
equipment modification and replacement with a further more detailed 
report from the Ci-^y Engineer to provide a more precise estimate of 
the remaining work to be done (the estimated total cost would be 
about $700,000 for conversion); 

(111) an additional Engineering Assistant IV (subject to classification by 
the Director of Personnel Services), an additional automobile, and 
office equipment, be authorized for the Engineering Department to 
review applications for street construction and utility works for 
noise by-law control at an estimated cost of $5,000 for 1975, and a 
recurring cost of about $19,000 per year for salary (1975 mid-scale 
rates) and $2,000 per year for transportation. 

The full report of the City Engineer is appended. 

Finance Department 

The Director of Finance RECOMMENDS 

1. A five-year phasing-in process as indicated by the City Engineer in order 
to reduce conversion cost to a minimum. The alternative is the conversion 
of existing equipment of a cost estimated to be approximately $700,000; 

2. Exemption of on-street construction (pavement breaking) because of its 
transient nature and because of increased City operating costs for noise 
control estimated to be approximately $250,000 per year; 

3. Consideration be given to exempting certain other transient noises, e.g. 
riveting on a construction project, but not on a plant site, for economic 
reasons; 

4. Reconsideration of the levels reconmended by the G.V.R.D. as they appear 
to be going somewhat further in construction noise elimination than many 
other Municipalities in the country; 

5. That the Director of Legal Services comment on all aspects of the proposed 
by-law, including its- enforceability. 

Planning Department 

This Department will carry out two functions: 

1. Preparation of the map of the City designating Quiet and Activity Zones, and 

2. Investigation, along with the Department of Permits i Licences, of the means 
of monitoring all new development permit applications and building permits 
for potential violations of the by-law with a view to requesting accoustical 

~ engineering consultations when appropriate. 

Police Department 

This Department will carry out roadside checks of motor vehicles with whatever 
assistance from the Health Department is requested. Follow-up assistance with 
prosecution would be done by the Health Department. This police function is 
carried out by the R.C.M.P. in Bumaby and is not considered onerous." / 

Mr. W. Curtis, City Engineer, reiterated the expense involved 
in converting City equipment and suggested that certain exemptions 
be made so that the City equipment could be replaced over a five- 
year period, with new equipment containing noise control devices. 

The question of authority for police officers to ticket 
persons violating the noise by-law was discussed. 

After discussion, the Committee, 
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RECOMMENDED, 

r 

THAT the Director of Legal Services investigate: 

(a) whether the proposed noise control by-law could 
be worded so as to permit the City Engineer to 
implement a staging process to allow present City 
equipment to be converted or replaced with equip- 
ment having noise control devices. 

(b) if a Charter Amendment would be required to give 
police officers the authority to ticket persons 
violating the provisions of the proposed Noise 
Control By-law. 


8 . Public Smoking in Food Stores 

The Committee considered a report of the City Manager dated 
August 22, 1975, wherein the Medical Health Officer recommends 
that the Health By-law be amended to restrict public smoking in 
food premises. 

A letter dated August -28, 1975, (copy circulated) from 
Mr. T. Milburn, Division Manager, Canada Safeway Limited, supporting 
the Medical Health Officer's recommendation was distributed at 
the meeting. 

RECOMI^NDED, 

THAT the Director of Legal Services be instructed to 
prepare an amendment to City Health By-law No. 4387 to 
restrict smoking in food markets in the City of Vancouver. 


c 

The meeting adjourned at approximately 3:00 p.m. 


* * * * 


FOR COUNCIL AQION SEE PAGE(S) ..iS 


REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


AUGUST 28. 1975 



A meeting of the Standing Committee of Council on Planning and 
Development was held on Thursday, August 28, 1975 jin the No. 1 
Committee Room, Third Floor, City Hall, at approximately 3:35 P.M. 

PRESENT: Alderman Bowers, Chairman 
Alderman Bird 
Alderman Cowie 
Alderman Harcourt 
Alderman Kennedy 


COMMITTEE CLERK: 


M. L. Cross 


RECOMMENDATION 


1 . Heritage Designation Legislation 

The Committee considered a report of the City Manager dated 8th 
August 1975, wherein the Director of Planning reports on the 
designation of areas as requested by the Committee on 20th March 
1975 and outlines the changes in legislation and procedures the 
Heritage Advisory Committee developed for various levels of 
designation, i.e. 

"Category 'A ' Buildings of outstanding heritage value 
that are considered to make a larger 
contribution to the city than any alterna- 
tive use of the site. 

Category 'B ' Buildings with enough heritage merit to 

warrant designation but not of sufficient 
merit to preclude the possibility of 
alterations or demolition if a superior 
alternative is presented. 

Category 'C ' Buildings which have some heritage merit 
but which would not be recommended for 
designation . " 

A Heritage Area would consist of a concentration of buildings or 
structures from any of the three categories. 

Category "A" buildings can be designated under existing legisla- 
tion but a legislative change would be required to protect 
interiors of heritage value. Category "B" buildings can be 
designated under existing legislation but would require Council's 
approval for any alterations to the structure. A legislative 
change should be sought to permit the Heritage Advisory Committee 
to approve alterations but require Council to approve demolitions. 
In a Heritage Area, legislation to authorize specific zoning to 
protect heritage aspects of the area should be introduced. No 
approval would be needed for alterations to structures but 
demolition of a building in a Heritage Area should require Council 's 
approval . 

In order to provide the legislative basis for the designation of 
Heritage Areas and two levels of building designation, the Director 
of Planning, in consultation with the Heritage Advisory Committee, 
recommends : 

1. An addition to the heritage building legislation to 
require special approval of alterations to the in- 
terior of structures when the interior is considered 
to be important, and is listed as such in the by-law 
designating the building. 
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Clause No. 1 Continued 


2. A provision to allow the designation of buildings 
where alterations may be approved by the Heritage 
Advisory Committee but demolition must be approved 
by City Council. (Category ''B") . 

3. A provision to designate areas with the requirement 
that the demolition of any building within the 
designated area must be approved by City Council. 

After discussion, the Committee 
RECOMMENDED 

THAT the Director of Legal Services be instructed to 
request the necessary legislation to permit the City to 
enact heritage building legislation: 

a) to require special approval of alterations to the 
interior of structures when the interior is con- 
sidered to be important, and is listed as such in 
the by-^Xaw designating the building; 

b) to allow the designation of buildings in Category 
"B" where alterations and demolition must be approved 
by Council on the advice of the Heritage Advisory 
Committee ; 

c) to designate areas with the requirement that the 
demolition of any building within the designated 
area must be approved by City Council. 


2. Application for Extension of Lease from Canron Ltd., 
Western Bridge Division - Area 5, False Creek 

The Committee considered a report of the City Manager dated 21st 
August 1975 (on file in the City Clerk's office) wherein the 
Director of Planning reports on the immediate and long-term 
implications of the extension of the Canron lease in Area 5, 
False Creek, and the Supervisor of Property & Insurance reports 
on lease information. 

Messrs. B. E. Jackson and D. Jamieson of Canron were present. 

Mr. D. Hickley, Assistant Director - Central Area Division, 
advised that the proposed extention to the Canron lease is pre- 
mature and should be considered in 1978, the next renewal period 
for the lease, when several leases in Area 5 can be considered 
together. In 1978, the desirability of residential development 
in Area 5 could be evaluated based on experience in Area 6. 

Mr. Jackson distributed copies of Canron 's brief dated 4th July 
1975 (on file in the City Clerk's Office) addressed to the Mayor 
and Members of City Council, and requested that consideration be 
given to extending the leases with the City of Vancouver beyond the 
expiration date of 1988. Canron is attempting to get a commitment 
from the City, indicating that they would be allowed to remain 
past 1988, in order to make decision as to the amount of money 
to be invested in upgrading their facilities and providing an ease- 
ment for a waterfront walkway to be compatible with what the 
City of Vancouver is planning for Area 5 in False Creek. If 
marine-oriented facilities are to remain in Area 5 past 1988, 
Canron would like to be considered as a continuing tenant. 

The Committee felt further discussion should be carried out with 
Canron to discuss land use, acceptable lease terms, etc.. 
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After discussion, the Committee 
RECOMMENDED 

THAT the Director of Planning report in three months 
on alternatives or options in terms of land use and 
tenures of leases for Area 5, False Creek. 

(Aid. Kennedy wished to be recorded as opposed.) 


3 . Planning Matters - Locarno and Jericho Park Area 

The Committee considered a report of the City Manager dated 22nd 
August 1975 (on file in the City Clerk's Office), wherein the 
Director of Planning outlines anticipated developments in the 
Jericho/Locarno area which will be coming before Council for 
decision . 

Messrs. J. Houston and J. Sutherland, representing Community 
Builders Ltd., and Mr. C. H. Naphtali, representing residents in 
the vicinity of Sasamat Ravine, were present for discussion of 
this item. 

Mr. R. Youngberg, Associate Director, Area Planning, described 
the three development alternatives and presented them to the 
Committee for discussion purposes. 

Mr. R. Spaxman, Director of Planning, recommended that the alterna- 
tives be referred for discussion with residents of the neighbourhoods 
concerned and the results and a preferred alternative reported back 
to the Committee. 

The City Manager recommended, in view of the history of attempted 
development, that Alternative A, representing the status quo, be 
proceeded wich. 

After considerable discussion, the Committee 
RECOMMENDED 

A. THAT Alternative A, including the following, be proceeded 
with : 

i) Blocks 130 and 129 to be sold for single- 
family homes, thereby providing funds for 
Jericho Park development. 

ii) Locarno Park Extension to be retained as 

a local park serving the immediate neighbour- 
hood . 

iii) Community Builders Ltd. to proceed with the 
subdivision of approximately twenty (20) 
single-family lots, measuring approximately 
55 ' X 115 ' . 

iv) City-owned property at Second Avenue and 

Sasamat Street to be subdivided to provide 
ten (10) single-family lots of similar size. 
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B. THAT the Director of Planning report on a detailed 
design for possible subdivisions along Sasamat 
Ravine . 

C. THAT delegations be permitted to appear before 
Council at the time the City Engineer reports on 
the roadway alignment at Trimble Street and Hadden 
Avenue . 


(Aid. Cowie wished to be recorded as opposed.) 


The meeting adjourned at 5:00 P.M. 


+ + + + + 



REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


Aiigust 2g, 1975 

A meeting of the Standing Committee of Council on Community- 
Services was held on Thursday, August 2S, 1975 in the Council 
Chamber, third floor. City Hall at approximately 3:30 p.m. 

PRESENT ; Alderman Rankin, Chairman 

Alderman Boyce 
Alderman Marzari 
Alderman Sweeney 
Alderman Volrich 

COMMITTEE 

CLERK: H. Dickson 


INFORMATION 


1, Hours of Operation of Neighbourhood Pubs 

Vancouver City Council at its meeting of August 12, 1975, 
after considering a letter dated July 25, 1975 from Mr. Peter 
Uram, operator of Bimini (Kitsilano neighbourhood pub) passed 
the following motion: 

"THAT the subject matter of closing hours for pubs be 
referred back to the Standing Committee on Community 
Services for review at the appropriate time." 

The Committee this date had before it for consideration 
Mr. Uram's letter of July 25, 1975 (circulated). Mr. Uram 
and an associate appeared before the Committee to argue in favour 
of longer hours for their neighbourhood pub, explaining that at 
the 11:00 p.m. closing time patrons drive to other areas of the 
City to continue drinking. 

Petitions signed by 7^ persons in support of longer hours 
of operation at Bimini were placed before the Committee. 

The Committee stated the original concept of a neighbourhood 
pub was that it was to be small in nature and an establishment 
to which patrons would generally walk rather than drive. 

The Committee pointed out that in the beginning the potential 
operators of neighbourhood pubs were made well aware of the early 
closing hours as well as the economic ramifications inherent therein. 
The Committee further pointed out that the 11:00 p.m. closing time 
was on the original application form, was mentioned in the petition 
plebiscite of residents and tenants in the area and was a condition 
of the City's approval of the operation. 

It was pointed out this particular pub has been in operation 
only five months and the Committee expressed surprise that the 
operators woiild request a change in hours of operation after such 
a short time. 

The Committee noted it had not heard the views of other 
neighbourhood pub operators, and following discussion it was 

RESOLVED 

THAT the Comm\inity Services Committee meet for a thorough 
review of the hours of operation of neighbourhood pubs, and 
that the Director of Permits and Licenses, representatives 
of the Liquor Administration Branch and the operators of 
existing neighbourhood pubs be asked to attend. 
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2. Night Time Emergency Shelter for 
Persons With Emotional Problems 

The Community Services Committee at its meeting of July 2h, 
1975, when considering a Manager's report dated July l6, 1975> 
passed the following resolutions: 

"(a) THAT the Clerk to the Community Services Committee 
write to the Chairman of the Provincial Forensic 
Commission inquiring as to the status of the 20-bed 
forensic unit agreed to earlier this year by the 
Provincial Health Department for Shaughnessy Hospital, 
and that the Clerk also write to St. Paul's Hospital 
inquiring into details of their planned expansion of 
emergency psychiatric facilities; 

(b) THAT the existing agencies involved in this field 
(listed in the Manager's report) be invited to appear 
before a special meeting of the Community Services 
Committee to discuss this problem and explain their 
criteria for admission of persons in need of their 
respective services; 

(c) THAT the Greater Vancouver Mental Health Teams be 
invited to attend this special meeting and that the 
meeting include discussion on co-ordination to establish 
a 24-hour, 20-bed emergency facility for short-term 
treatment of persons experiencing emotional problems 
who may be violent or under the influence of drugs or 
alcohol; such facility to serve persons of all ages." 

In attendance at today's meeting were the following: 

- Dr. J. P. Duffy, Executive Director of the Provincial 
Forensic Commission 

- Dr. G. Bonham, Medical Health Officer, City of Vancouver 

- Dr. R. McQueen, Director of Mental Health, City of 
Vancouver 

- Inspector B. Baird, Vancouver Police Department 

- Dr. S. Croft, City Jail Physician 

- Dr. T. Bezereda, Psychiatric Assessment Unit, Vancouver 
General Hospital 

- Ms. R. Shearer, Social Planning Department, City of 
Vancouver 

- Mr. T. Mears, City Centre Youth Resources 

- Mr. B. Coull, Mental Patients Association 

- Mr. R. Gutteridge, Central City Mission 

- Mr. R. Wursthorn, Gastown Community Resource Board 

- Mr. J. Seager, Greater Vancouver Mental Health Services 

- Ms. M. Ford, Vancouver Resources Board 

- Mrs. H. Hicks, Kitsilano Community Care Team 

- Mr. R. Buckley, Chairman, Ad Hoc Committee on Community 
Resources for Persons With Psychiatric Difficulties 
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Regular Council, August 11, 1970 15 

ENQU I R I ES AND OTHER MATTERS 


Alderman Calder - 
Waste Receptacles: 
Gastown 


commented that there do not appear to be 
waste receptacles on the streets in 
Gastown and asked whether the Council 
might have a report on this matter. 


His Worship endorsed a suggestion by 
Commissioner Sutton Brown that the 
Engineer bring this matter up at the time 
estimates are considered in 1971 for 
Council 's decision at that time. 


Alderman Phillips - noted that some rezoning is about to take 

North End Oak Street place in the vicinity of the north end of 

Bridge Traffic Flow the Oak Street bridge. He advised Council 

that a problem has developed involving 
traffic movement westerly on Marine Drive 
destined for the south on Oak Street 
bridge. The Alderman suggested that now 
is the time to look into the possibility 
of arranging for a cloverleaf and that 
since the rezoning is under consideration, 
it may be possible to arrange for the 
necessary road allowances. 

It was left to the City Engineer to make 
a Report Reference if the suggestions of 
Alderman Phillips come within the realm 
of practicality. 


The Council recessed at approximately 3:30 p.m. to reconvene 'In 
Camera' in the Mayor's Office, following which the Council adjourned 
at approximately 4:30 p.m. 


The foregoing are the Minutes of the Regular Council meeting 
dated August 11, 19 70. and the reports referred to are those 
on Page(s) . 7 . V-.* ?: 
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Clause #2 continued ; 

- Mr. J. Russell, Drug Dependency Programs, Vancouver 
Resources Board 

- Mr. G. Mavis, Vancouver Crisis Centre 

- Ms. V. Langdon, Y.W. C.A. 

The Committee had before it for consideration a letter, in 
response to Resolution (a) of the July 24, 1975 meeting, dated 
August IS, 1975 (circulated) from Dr. C. Schwarz, Head, Department 
of Psychiatry, St. Paul's Hospital, which outlined that Hospital's 
plans for expansion of its emergency psychiatric unit. 

The Chairman advised those present the purpose of the 
meeting was to sort out the apparent "hodge-podge" of present 
resource agencies, each with their own criteria for admission 
and treatment of persons experiencing emotional difficulties. 
He referred briefly to the budgets of special agencies which have 
night time beds available, noting that the Vancouver Emotional 
Emergency Centre has a budget of $10,149 per month; the Mental 
Patients Association an annual budget of $199 » 964; the Detoxifica- 
tion Centre over $400,000 per year; the Crisis Centre over $17^,000 
per year and Lookout over $7»000 per month. 

It was noted during discussion there are some beds available 
for persons requiring them, yet these beds are infrequently used 
either because of lack of knowledge of their existence or because 
of an agency's restrictive criteria for admission. 

There is no co-ordination of these services and no central 
inventory of available beds. 

The Committee stated it should not spend money on providing 
more beds when existing ones are not being used. 

A representative of the Police Department told the Committee 
there are two types of ill persons his Department comes in contact 
with: 

- The Police Department processes approximately 15,000 
alcoholism victims each year through its jails and 
that while the Department has for some years been 
promised some assistance in handling this problem, 
"we're not getting anyTnrhere". 

- The Department comes in contact regularly with mentally 
ill criminal offenders who are often violent or suicidal. 

Dr. S. Croft, the City Jail Physician, explained the problem 
at the City Jail is that, for example, there were a total of 1,600 
persons processed through the Jail during July and that a doctor 
is available only on a half-time basis backed up by two nurses. 

He pointed out Riverview Mental Hospital has been reduced by 
1,800 beds during the past five years, a period in which the use 
of dangerous hallucinogenic drugs has increased tremendously. 

He urged establishment of detoxification centres and recom- 
mended that the Police Department be relieved of the problem of 
dealing with alcoholism. He added there have been instances in 
which it has taken as long as 11 or 12 days to get a jailed psy- 
chotic patient referred to Riverview Hospital. He also urged there 
be an improvement in the present jail facility. 

The Greater Vancouver Mental Health Services advised the 
Committee it recently opened "Venture", a 10-bed short-stay 
residence on West 13th Avenue but it will not accept chronic 
alcholism victims or violent persons. 
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The Committee, noting its Resolution (c) from its meeting 
of July 24, 1975, urged establishment of a 20-bed emergency 
facility and in view of the opening of "Venture" that an ad- 
ditional 10 beds may be all that is required. 

A representative of Vancouver General Hospital told the 
Committee it has an open-door emergency facility for the assess- 
ment of emotionally disturbed persons but that its costs $126.00 
per day to keep such patients. V.G.H. Psychiatric Emergency Ward 
now handles approximately 6,000 such cases each year. 

Dr. J. P. Duffy, Executive Director of the Provincial 
Forensic Commission, advised that the Commission had planned a 
new facility of approximately 20 beds at Shaughnessy Hospital 
but this would have involved the relocation of approximately 
45 hospitalized war veterans. The B.C. Medical Centre (proposed 
to be located at Shaughnessy) and Shaughnessy Hospital are 
co-operating towards a forensic clinic but the Forensic Com- 
mission as yet has no budget to operate such a facility. 

A spokesman from City Centre Youth Resources reiterated 
earlier claims that every night it is faced with the dilemma 
of where to place emotionally upset persons who come to the 
centre at 52 Water Street; and that it has to "shop aroiand" for 
beds, occasionally having to house distraught persons in hotel 
rooms. 

It was stated that V.G.H. 's Psychiatric Assessment staff 
goes off duty at 10:00 p.m. and that the Hospital's psychiatric 
unit stops taking referrals for assessment shortly after 9:00 p.m. 

Medical Health Officer, Dr. G. Bonham, advised that gaps in 
service are due in part to the ad hoc manner in which funding has 
been established and that the Metropolitan Board of Health has 
recommended there be a joint co-ordination of fiinding. 

Mr. R. Gutteridge of Central City Mission advised the Com- 
mittee a 10-bed unit on Abbott Street staffed 24 hours per day 
which took referrals from V.G.H. had recently closed. He said 
the referrals from V.G.H. had diminished as had referrals from 
the Police Department. 

The Committee concluded its deliberations by noting the 
following points: 

- there is general agreement that a central up-to-date bed 
index is required; 

- there should be a co-ordination of existing agencies by 
a central referral centre and that the Crisis Centre is 
the most appropriate organization to undertake this co- 
ordination; 

- the reopening of Central City Mission should be given 
serious consideration; 

- each agency should be required to file a report on their 
admission criteria; 

- that approximately 10 additional beds could be made 

a available, possibly at Lookout and the Crisis Centre; 

- that all bodies which provide funding for these types 
of facilities should meet to consider co-ordination of 
their funding. 

Following discussion it was 
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RESOLVED 

THAT the Social Planning Department: 

(a) locate a further 10 beds within existing facilities 
for use for emergency night time psychiatric patients; 

(b) organize a meeting with the various agencies in this 
field and the Crisis Centre to establish an index of 
beds and set up a co-ordination of their services; 

(c) acquire in writing the criteria for admission from 
each agency and arrange a meeting of the funding bodies; 

and report back to the Community Services Committee. 
RECOMMENDATION 

3 • Chimo Terrace - Wall Street Park Proposal 

At the request of the Chairman, the Committee had before it 
for consideration a memo dated August 27, 1975 from Mr. G.D. Purdy, 
Senior Social Planner, regarding a delay in Central Mortgage and 
Housing Corporation's fimding for this park project which, as the 
memo stated "has been hanging in limbo" for some months. 

Also before the Comirdttee for information purposes was an 
extract from the Social Services Committee meeting of May 9» 1974 
(circulated) when the Committee last considered this matter. 

The memo from the Senior Social Planner suggested the Com- 
mittee make a number of recommendations to Council to expedite 
this long-standing matter of cost-sharing for the development of 
this playground and, following brief consideration it was 

RECOMMENDED 

THAT Vancouver City Council request Central Mortgage and 
Housing Corporation to approve and immediately release 
funds for the development of City owned and partnership 
lands as follows: 

A. Lots 1-6 and Lot A, Block l6) excepting right-of-way 
Lots 1-4 Block IS) for rail line 

D,L, 1^4. 

B. Lots 6, 7 and Block 19, D,L, 1^4. 

C. Oxford and Cambridge Street ends. 

D. Side lands between the two buildings constituting 
Chimo Terrace Housing Project, 

for park and playground purposes. 


The meeting adjourned at approximately 5:40 p.m. 

FOR COUNCIL ACTION SEE PAGE(S)...^ 


SPECIAL MEETING OF THE 
HOUSING AND ENVIRONMENT COMMITTEE 


September 4, 1975 

A Special Meeting of the Housing and Environment Committee 
was held on Thursday, September 4, 1975, at 1:30 p.m. in the No. 1< 
Committee Room, Third Floor, City Hall. 


PRESENT : 


Alderman Harcourt, Chairman 

Alderman Bird 

Alderman Bowers 

Alderman Boyce 

Alderman Cowie 

Alderman Kennedy 

Alderman Marzari 

Alderman Sweeney 

Alderman Volrich 


ALSO 
PRESENT 


Mr. J. Brewin, Rent Review Commission 

Mr. D. Rung, Rent Review Commission 

Mr. J. Patterson, Rent Review Commission 

Mr. L. Bell, Department of Housing 


CLERK 


R. Demofsky 


INFORMATION 


1 . Rent Control Policies 

The Chairman informed that the purpose of this meeting was to 
give members of Council an opportunity to provide input into the 
current review of the rent controls by the Rent Review Commission, 
and to give members of the Rent Review Commission the chance to 
inform Council what they have done with regards to this matter to 
date . 

Mr. J. Brewin advised that the Rent Review Commission had been 
working on recommendations related to rent controls since the spring 
of this year and that the Rent Review Commission's final report will 
be submitted to the Provincial Government by the end of this month. 

He advised that housing starts in Canada had been decreasing 
since 1969 and attributed this to the present low vacancy rate. 
This decrease in construction is directly related to federal tax 
policies, increases in mortgage rates, and construction costs, and 
the condominium phenomenon. The hassle factor also contributed to 
this decrease. During meetings with the landlords and the Rent 
Review Commission, the landlords recommended that the maximum 
allowable rent increase be gradually increased over a period of 
four to five years; such increase to be 28% per year compounded 
annually for approximately four or five years . 

However, one of the problems with this proposal is that federal 
tax policies, increases in construction cost and mortgage rates, etc., 
as outlined above have pushed the price of construction up so high 
that it is virtually impossible to recoup an economically feasible 
return on investment; e.g. to be economically feasible, rents for 
a one-bedroom apartment would have to be $350 per month. 

Another problem with the landlords ' recommendation is that it 
would not guarantee additional construction of rental housing. 

Therefore, the Commission will have to resort to comprehensive 
housing policies to encourage home owners, provide rental subsidies, 
provide income supplements, etc. Such a system would be simple to 
administer, would be fair to both parties , would allow matters to 
be dealt with quickly and efficiently and could be administered on a 
municipal basis. 

In the ensuing discussion the following points were noted: 

The maximum rental increase limit of 10.6% was only a 
temporary measure until new rent control policies could 
be developed. 


Cent ' d 


Special Meeting of the 

Housing and Environment Committee 

September 4, 1975 

- 2 - 


People on fixed incomes such as old age pensioners are 
encountering the biggest dilemma because their incomes 
are not increasing along with the increasing rents. Senior 
governments should do everything possible to encourage 
developers to build additional rental accommodation. 

City Council's policy relating to this matter is against 
rent controls and favours a means of rent review to 
control excessive rent increases. If rent controls are 
established, flexibility, discretion, and an appeal process 
must be built into the controls. 

The senior governments should establish a system of variable 
interest rates over a period of twenty years , with rates 
being very low at the beginning and gradually increased over 
the term. 

Innovative housing such as 700 square foot homes and home 
ownership programs whereby senior governments provide 
subsidies to people purchasing condominium type housing 
should be studied. 

Lodging houses and hotels which provide permanent residences 
for people on fixed incomes should fall under the "rent controls 
of the Landlord and Tenant Act. 

In conclusion the Chairman thanked representatives of the Rent 
Review Commission for being present this day, and advised that City 
Council would be making its final recommendations related to rent 
control policies to the Rent Review Commission in the very near future. 


The meeting adjourned at approximately 3:30 p.m. 


* * * * 


FOR COUNCfl ACTION SEE PAGE(^) ^yd^^ 



REPORT OF ALDERMAN KENNEDY, CHAIRI4AN 
SPECIAL COMMITTEE OF COUNCIL RE: U.N. CONFERENCE 


September 9, 1975 


TO: Vancouver City Council 
CLASSIFICATION: RECOMMENDATION 


Special Committee of Council re UN Conference KECoMMENDS : 

THAT subject to the expected commitment from the 
Federal Department of External Affairs to guarantee 
the City the sum of $50,000 towards its billboard 
program obligation if the Habitat Conference should 
be cancelled, and 

WHEREAS the purchase of over half of the billboards 
involved in the program has been pledged by the 
business community, and 

" WHEREAS a combination of Civic program budget 

for advertising. Host Secretariat Public Affairs 
budget and Seaboard Advertising will jointly 
guarantee the purchase of the balance of any unsold 
billboards involved in the program area, 

the Chairman of the UN Committee and the Director of Finance 
be empowered to contract with Seaboard Advertising for the 
purchase of every billboard (some 300 in all) in the area 
west of Commercial and north of King Edward, in the amount 
of $50,000; 

FURTHER, that every effort be made to continue to involve 
a wide segment of the Vancouver community in this program 
through the purchase of these billboards, and that the 
Coordinator of the Civic UN Program immediately initiate 
the area-wide art competition in order to produce the 
Hab i t a t- themed art to be used on the said billboards. 


* * * * 


FOR COUNCIL ACTION SEE PAGE(S)k2^Z^ 
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CITY OF VANCOUVER 
REGULAR COUCIL MEETING 


A Regular fleeting of the Council of the City of Vancouver 
was held on Tuesday, September 23, 1975, in the Council Chamber, 
commencing at 2:00 p.m. 

PRESENT ; Mayor Phillips 

Aldermen Bird, Bowers, Boyce, Cowie , Harcourt, 
Kennedy, Marzari, Rankin, Sweeney and 
Volrich 

CLERK TO THE COUNCIL ; D.H. Little 

PRAYER 

The proceedings in the Council Chamber were opened with 
prayer . 


'IN CAf^ERA' MEETING 


The Council was advised that there were no matters to be 
considered 'In Camera' later this day. 


ADOPTION OF MINUTES 


MOVED by Aid. Bird, 
SECONDED by Aid. Sweeney, 

THAT the Minutes of the Regular Council Meeting of September 16, 
1975, (including the 'In Camera' portion), together with the Minutes 
of the Special Council Meeting (Public Hearing) of September 16, 1975, 
be adopted, after amending the Regular Council Minutes of September 16, 
1975, as follows: 

"Page 9: The voting record re Alderman Boyce ' s motion on the 
Park Board's letter be amended whereby Alderman 
Bowers and the Mayor are recorded as in favour of 
the lost motion." 


"Page 23: That it be recorded that Alderman Volrich was excused 
from voting on the By-law to amend the Zoning and 
Development By-law. " 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 


MOVED by Aid. Bird, 
SECONDED by Aid. Sweeney, 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 


UNFINISHED BUSINESS & DELEGATIONS 


Bonusing System 


The Council on August 26, 1975, agreed to hear a delegation 
from the Social Planning and Review Council concerning the possibility 
of a bonusing system to be applicable throughout the City with respect 
to housing. 

Mrs. M. Knox, representing SPARC Panel on Handicapped Housing 
Committee, addressed the Council speaking in support of such a theme. 

MOVED by Aid. Marzari, 

THAT the Standing Committees on Housing and Environment and 
Community Services meet with representatives of SPARC to work 
out definite guidelines for design, selection of tenants, integration 
of other units and to develop bonusing on a City-wide basis for the 
provision of handicapped housing units. 


- CARRIED UNANIMOUSLY 
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UNFINISHED BUSINESS & DELEGATIONS (cont'd) 


Farmers ' Market 

Council on August 26, 1975, deferred consideration of a letter 
from the United Fruit Growers of B.C. concerning the establishment 
of a daily farmers' market, pending the hearing of a delegation as 
requested from the organization. 

Mr. H. Rhenish addressed the Council and filed a brief dated 
September 23, 1975, urging the establishment of a daily farmers' 
market by means of appointing a Committee with authority for funding, 
to set up such a proposal. 

MOVED by Aid. Boyce , 

THAT this whole matter be referred to the Standing Committee on 
Community Services for consideration and report. 

- CARRIED UNANIMOUSLY 

Use of Jericho Lands for 
Habitat Forum 


Mr. Terry Tanner, representing the Association in Canada Serving 
Organizations for Human Settlements (ACSOH) , and Mr. Al Clapp address 
Council and gave details and submitted drawings showing how the 
organization intends utilizing Jericho and certain existing buildings 
on the activities involved respecting the Habitat Forum during the 
U.N. Conference to be held in Vancouver in 1976. 

Council was advised that funds will be forthcoming from the 
Federal Government and from the local community to provide the plans 
and physical changes outlined. 

MOVED by Aid. Harcourt, 

THAT this Council supports the use of Jericho in connection 
with the Habitat Forum and activities in the manner detailed by 
the delegation in its oral presentation. 

- CARRIED UNANIMOUSLY 

Fire By-law Enforcement: 
777 Burrard Street 


Council on August 12, 1975, granted a request of Farris Vaughan, 
Wills and Murphy, Solicitors, to appear as a delegation on behalf of 
Mrs. Doris Gould regarding an order she had received to modify her 
building at 777 Burrard Street to conform to Section 40 of the Fire 
By-law. 

Mr. Gardner, speaking on behalf of Mrs. Gould, filed a brief 
giving details of the building in question and the history of the 
matter to date, and circulated photographs of the interior and 
exterior of the premises. 

Mr. Davies representing the Fire Department, answered questions 
put forth by Council members and indicated that in his opinion, the 
building was not up to the required standard. 

It was noted that Council on April 8, 1975, approved the 
recommendation of the Housing and Environment Committee dated 
March 27, 1975, wherein the Fire Chief was instructed to carry 
out normal By-law enforcement of the premises at 777 Burrard Street. 

MOVED by Aid. Harcourt 

THAT the representation by Mr. Gardner, on behalf of Mrs. Gould, 
be received and Council confirm its previous decision of April 8th, 
1975. 

- CARRIED UNANIMOUSLY 
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CITY flANAGER'S AND OTHER REPORTS 

I. Report of Standing Committee 
on Community Services, 
September 18, 1975 

Indian Friendship Centre 
i (Clause 1) 


Council considered this Clause, and in this regard, a repre- 
sentative of SPOTA advised that the organization wished to appear 
j as a delegation but was not prepared to speak this day, having 
been advised that the matter would be deferred until the next 
meeting of Council. 

Mr. Jessup of the Social Planning Department spoke to this 
matter and elaborated on the Committee's report. 


MOVED by Aid. Marzari, 

THAT this whole matter be referred to the Community Services 
Committee to arrange a public meeting in the area with interested 
parties this week. 

- LOST 

(Aldermen Bird, Bowers, Boyce , Cowie , Harcourt, Kennedy, 
Rankin, Sweeney, Volrich and the Mayor opposed) 

MOVED by Aid. Rankin, 

THAT this matter be deferred until 7:00 p.m. this day to enable 
SPOTA to make its presentation. 

- LOST 

(Aldermen Bird, Bowers, Harcourt, Kennedy, Marzari, 
Volrich and the Mayor opposed) 

MOVED by Aid. Volrich, 

THAT this matter be deferred for one week to hear delegations 
from SPOTA and representatives of the Vancouver Indian Centre Society. 

- CARRIED 

(Aldermen Bird, Rankin and Sweeney opposed) 


The Council observed a short recess at approximately 4:00 p.m. 
and reconvened in the Council Chamber at 4:10 p.m. 


COMMUNICATIONS OR PETITIONS 

1 . Nelson Park - Minaki Lodge 

The following letter dated September 18, 1975, was received 
from the Board of School Trustees: 

" This will advise you that the Board approved the following 
motion at its meeting on September 16th, 1975: 

THAT the Board approve the exchange of the existing 
Lord Roberts Annex site^ being parcel G of Block 22 ^ 
D.L. 185 i plus 50% of the lane allowance abutting on 
Parcel for an equivalent az'ea of land on the north- 
west comer of Block 22, identified by the shaded area 
on the site plan of Hones Haave Delgatty, Architects, 
entitled "Lord Roberts Primary Annex - Nelson Park", 
dated September 1975, such exchange to be subject to 
the condition that when Minaki Lodge is no longer 
required for its present use, the City shall, if 
requested by the Board, add to the new school site, at 
no cost to the Board, and cleajc of improvements, lots 5 


cont'd 
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C0r4MUNICATI0NS OR PETITIONS (cont'd) 

Nelson Park - Minaki Lodge 
(continued) 

and 4 and a portion of lot 3W1/2, sufficient to provide 
an area equivalent in size to that portion of the new 
site located south of the centre of the existing lane, 
which would then revert to the City. 

I am enclosing a copy of the architect's plan showing the 
location of the site. 

Would you bring this matter to the attention of Council." 

MOVED by Aid. Harcourt, 

THAT Council concur with the motion of the Board of School 
Trustees dated September 16, 1975, as quoted above. 

- CARRIED UNANIMOUSLY 

(Architect's Plan referred to 
on file in City Clerk's Office) 

The Council also noted the following letter from the Park 
Board dated Sent ember 23, 197 5: 

"The following is an excerpt from the minutes of 
the last meeting of the Board held on September 
22, 1975: 

. . . ' NELSON PARK - DEMOLITION OF MINAKI LODGE 

City Clerk in a letter dated September 19, 
advising that City Council on September 16, 
passed the following resolution: 

..."That the following recommendation of 
the Mayor, as contained in his letter 
of September 16, be approved and 
Alderman Rankin's motion be deferred 
for one week. 

..That subject to School Board and 

. Park Board approval. Council rescind 

its motion of June 24, 1975 with 

regard to Minaki Lodge and that the 

Lodge be leased to Loomis Holdings 

to continue their management until 

a suitable alternate is provided 

elsewhere 

Board members received copies of a letter dated 
September 18th, from the School Board to the 
City Clerk, advising of action by the School 
Board at their meeting of September 16th. 

It was regularly moved and seconded, 

RESOLVED: That the- Board express approval 
" of City Council rescinding its 
nujtion of June 24, 1975 with 
regard to Minaki Lodge and that 
the Lodge be leased to Loomis 
Holdings for a further period 
not to exceed 12 months. 

- Carried.". . . 

MOVED by Aid. Harcourt, 

THAT the letter from the Park Board be received and the lease 
to Loomis Holdings be reviewed in two years from the date of this 
resolution . 

- CARRIED 


(Alderman Boyce opposed) 


0- r 

BOARD OF ADMINISTRATION .... (WORKS) 1 404 


AUG 11 1970 AUGUST 7TH, 1970 


The following is a report of the Board of Administration: 


WORKS & UTILITY MATTERS 


CITY ENGINEER'S REPORT 


1. Closing portion of Road, South 7 Ft. 

of Lots 32 and 35, Block i^, D.L. I8I 
N/S of Powell St. East of Heatley Ave. 

"The south 7 ft. of Lots 32 and 35, Block U^, D.L. I8I 
was established for highway purposes when Powell Street was to 
be widened to 80 feet. On February 3, 1970, Council deleted 
the building line on this portion of Powell Street thereby having the street 
remain 66 ft. in width. The south 7 ft. of Lots 32 and 35 is 
surplus to oiir highway requirements. 

Patterson Boiler Works Ltd. occupy Lots 30 to 37 with 
Lots 32 and 35 being the only lots which have the south 7 ft. 
established for road. 

I RECOMMEND that the south 7 ft. of Lots 32 and 35, 
Block kh, D.L .181, be closed, stopped up and conveyed to the 
abutting owners subject to the following conditions: 

1. The Supervisor of Property & Insurance has placed 
the value of each 7 ft. strip at $350 - a total of 
$700. 

2. The closed portion of road to be consolidated with 
the abutting lots. 

3. All registration and consolidation fees to be 
borne by the applicant." 

Your Board RECOMMENDS that the foregoing be approved. 


2. Closing Portion of 19th Avenue 
Adjacent to Lot 7, Block 56, 
D.L. 301. 998 East 19th Avenue 

"The north 7 ft. of the above mentioned Lot 7 was 
established for highway for the future widening of 19th Avenue. 
Present planning is for 19th Avenue to remain 66 ft. in width 
making the north 7 ft. of the lot surplus to our highway require- 
ments . 

The First Church of the Nazar^ne own Lots 4 to 8 in this 
block. Approval was recently given whereby in the development 
of the site by the Church, the required front yard from Lot 7 
was relaxed in order that the front of the Church would have 
continuity. The acquisition of the 7 ft. by the Church is not 
necessary insofar as the Church development is concerned. In 
order to eliminate the job in the front property line, the Church 
has applied to acquire the north 7 ft. of Lot 7. 


Regular Council, September 23, 1975 5 

CITY MANAGER'S AMD OTHER REPORTS (cont'd) 

A. MANAGER'S GENERAL REPORT 
SEPTEMBER 19, 1975 

Works & Utility Matters 
(September 19, 1975) 

The Council considered this report which contains four Clauses 
identified as follows: 

CI. 1: Private Roadway abutting the S/S of Malkin Avenue - 

S/W Corner of Malkin Avenue and Glen Drive 
CI. 2: Watermain Installations - 1975 Capital Budget 
CI. 3: Reallocation of Water Funds 

CI. 4: Increase in Borrowing Authority to Complete 
1971-75 Sewers Capital Program 

The Council took action as follows: 

Clauses 1 to 4 

MOVED by Aid. Sweeney, 

THAT the recommendations of the City Manager contained in 
Clauses 1 to 4 be approved. 

- CARRIED UNANIMOUSLY 

Building & Planning Matters 
(September 19, 1975) 

The Council considered this report which contains six Clauses 
identified as follows: 

Cl. 1: Alternate Attendance for Members of the Development 
Permit Board 

Cl. 2: Amendment to Zoning and Development Fee By-law 
Cl. 3: Strata Title Application - Conversion - 2825 

Spruce Street - Siesta Apartments 
Cl. 4: Rezoning Application - N/E corner of Keith Drive 

and East 7th Avenue 
Cl. 5: Conditions of Rezoning - 2893 West 41st Avenue 
Cl. 6: Cedar Cottage and Kitsilano N.I. P. Appropriations: 

R.R.A.P. Promotion 

The Council took action as follows: 

Clauses 1 to 3 

MOVED by Aid. Bowers, 

THAT the recommendations of the City Manager contained in 
Clauses 1 to 3 be approved. 

- CARRIED UNANIMOUSLY 

Rezoning Application - N/E Corner of 
Keith Drive and East 7th Avenue (Clause 4) 

MOVED by Aid. Bowers, 

THAT the recommendation of the Director of Planning to submit 
the application to a Public Hearing, be approved. 

- CARRIED UNANIMOUSLY 

Conditions of Rezoning 

2893 West 41st Avenue (Clause 5) 

MOVED by Aid. Bowers, 

THAT th^ request of Romses, Kwan & Associates to appear as 
a delegation on this matter be approved, and arrangements be left 
with the City Clerk. 

- CARRIED UNANIMOUSLY 


cent ' d 
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Building & Planning Matters 
(September 19, 1975) (continued) 

Cedar Cottage and Kitsilano N.I. P. 
Appropriations: R.R.A.P. Promotion 
(Clause 6) 


MOVED by Aid. Marzari, 

THAT the recommendation of the Director of Planning contained 
in this Clause be approved, and a report be submitted at the end 
of two months as to the effectiveness and acceptance of the program 
in the area. 

- CARRIED 

(Alderman Bowers opposed) 

Fire & Traffic Matters 
(September 19, 1975) 

Street Closure - 19th Avenue, 
Oak Street to Laurel Street 
(Clause 1) 


MOVED by Aid. Bird, 

THAT the request of the Congregation Schara Tzedeck as contained 
in this Clause be approved subject to the conditions detailed in the 
report . 

- CARRIED UNANIMOUSLY 

Finance Matters 
(September 19, 1975) 

The Council considered this report which contains three Clauses 
identified as follows: 

CI. 1: Temporary Accommodation - Oakridge Sub-Station 
CI. 2: Investment Matters (Various Funds) July 1975 
CI. 3: Tender Awards 

The Council took action as follows: 

Temporary Accommodation - Oakridge 
Sub-Station (Clause 1) 


MOVED by Aid. Boyce , 

THAT the recommendation of the City Manager contained in this 
Clause be approved. 

- CARRIED UNANIMOUSLY 

Clauses 2 and 3 

MOVED by Aid. Harcourt, 

THAT the recommendation of the City Manager contained in Clause 
2 be approved and Clause 3 be received for information. 

- CARRIED UNANIMOUSLY 

Personnel Matters 
(September 19, 1975) 

Increase in Maximum Age for Fire 
Fighter Recruits (Clause 1) 

MOVED by Aid. Harcourt, 

THAT the recommendation of the City Manager contained in this 
Clause be approved. 

- CARRIED UNANIMOUSLY 

Property Matters 
(September 19, 1975) 

Replacement of Retaining Wall 
900 East 12th Avenue (Clause 1) 

MOVED by Aid. Bird, 

THAT the recommendation of the City Manager contained in this 
Clause be approved. 
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B. Use of Number 2 Fire Hall 

The City Manager under date of September 18, 1975, submitted 
the following report of the Directors of Social Planning and Planning 

"On August 26th, 1975, Council heard a delegation from the Actors' Workshop requesting 
the use of the old Number 2 Fire Hall at the corner of Gore and Cordova as a performing 
arts workshop space. Council members had previously received a written brief in 
support of the Actors' Workshop request. 

Council also heard a delegation from the Downtown Eastside Residents Association 
urging the City to retain the building for some type of community use. 
Council resolved: 

'THAT the proposal of the Actors' Workshop be referred to the City Manager for 
report back, after consultation with the Director of Planning and the Director 
of Social Planning; in the meantime, the building be secured from vandalism 
and demolition not be proceeded with . ' 

Staff of the Social Planning and Planning Departments have held discussions with 
representatives of the Actors' Workshop and Downtown Eastside Residents Association. 
There has been general agreement on the uses proposed by the Actors' Workshop, based 
on the understanding that they would involve both City-wide and local community groups 
in their activities. 

Uses proposed by Actors' Workshop include a wide variety of theatrical and performing 
arts activities, including: workshops in acting, voice, movement, mask and mime, 
play-writing and martial arts; jazz music workshops, concerts and jams; rehearsal 
sessions and the performance of new works. Actors' Workshop would extend performing 
space to other performing artists, students and groups. (Some of these groups are 
* listed in an excerpt from the Actors' Workshop brief appended to this report). 

During discussions it was suggested that space in. the building could be made available 
to residents of the Downtown Eastside for such things as sewing groups, music groups 
and vocational classes. It is hoped residents could be involved In renovating the 
building. In working on stage sets and costumes and as participants in some of the 
Actors' Workshop programs. The type and extent of Downtown Eastside residents 
participation in the Actors' Workshop project has not been decided and would be left 
to develop over time as the two groups interact. 

Henriquez and Todd, Architects, have drawn up a proposal for renovation of the _ 
building to meet the Actors' Workshop's requirements. The Actors' Workshop has 
submitted an application for $99,000 in LIP funds to pay for materials and labour 
for the first part of this renovation. The success of their application depends on a 
very early approval by Council for their use of the Number 2 Fire Hall. (The Actors' 
Workshop would spend $5,000 of its own funds on materials and plans to apply to other 
funding sources for later renovations) . 

In September, 1974, the Heritage Advisory Committee recommended that Number 2 Fireball 
be designated for preservation because of its architectural and historical value. 
However, City Council decided on September 24, 1974, to exclude the building from the 
list of designated historic buildings. Since then the building has been considered 
for demolition in order to provide additional police parking, although Council has 
made no formal decision on the matter. 

Reasons for preserving the building include its architectural and historical merit 
and its replacement value, which is estimated to be approximately $300,000. Given the 
acute shortage of suitable workshop and performing space in the City and the lack of 
community and cultural facilities in the Downtown Eastside, the Actors' Workshop 
proposal is a very desirable alternative. 

While we are recommending in support of the Actors' Workshop proposal we 
note the following limitations of this report: 

(a) We are not certain, at this time, of the Actors' Workshop ability 
to raise funds to renovate the building; 

(b) No attempt has been made to assess other possible uses for the building 
and thus, we cannot say that the Actors' Workshop is a first priority. 
During the planning process in the Downtown Eastside for example, it 
may be demonstrated that there are community services which might also 

be accommodated in this building. However, at present there appears to be 
much public support for and no objections to its use by Actors' Workshop. 

Deputy Chief Constable Tom Dixon advises that the police are badly In need of 
parking space. They would settle for alternative parking on another site 
in close proximity to the Public Safety building. 

The Directors of Social Planning and Planning recommend: 

1. THAT the old Number 2 Fire Hall be preserved for cultural and community uses. 


cont'd. . . . 
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Use of Number 2 Fire Hall 
(continued) 


2. THAT the Actors' Workshop be granted a lease on the building subject to the 
condition that LIP or other funding Is approved for renovations and that the 
Actors' Workshop be responsible for all improvements, maintenance and 
management of the building. 

3. THAT the Supervisor of Property and Insurance be instructed to work out 

a five year lease with the Actors' Workshop Including acceptable rent and 
cancellation clauses; such lease to meet with the approval of the Director 
of Legal Services. " 

The City Manager notes that the parking lot between the Fire- 
hall and the Police station now accommodates 36 vehicles, these 
are "black and whites" prowl cars and detective vehicles (the 
attached letter from the Deputy Chief Constable refers) . An 
additional 10 fleet vehicles are parked on the street. A 
total of 46 vehicles require space on a 24-hour basis. During 
construction of the Public Safety Building annex, alternative 
parking for the fleet vehicles will be rfequired. 

The Engineer reports that No. 2 Firehall site will accommodate 
42 vehicles if the building is demolished. It will accommodate 
20 vehicles if the building is left standing. 

The present rate for commercial parking is estimated to be 
approximately $35 per month for this area. 

To accommodate the 42 vehicles which could be parked on the 
Firehall site in commercial parking would cost, at today's 
rates, $1,470 per month ($17,640 per annum.) 

The City Manager notes that on a rental basis for storage 
space, the No. 2 Firehall could generate a minimum revenue 
of approximately $21,000 per annum (based on $2.00 per square 
foot.) 

If the building was used for some commercial endeavour such 
as a restaurant or discotheque, the space could rent between 
$21,000 - $42,000 per annum (based on a range of $2.00 - $4.00 
per square foot.) 

It is noted that the No. 2 Firehall is a strategically located 
property. The City Manager is not able to support the recom- 
mendations contained in this report unless a reasonable market 
rate is returned to the City. The City Manager is of the 
opinion that more economical space for an "Actors Workshop" 
could be found in other areas of the City. 

Finally, it is noted that there has been no public involvement 
with respect to alternate uses as it has been assumed the 
site would be used for Police parking. If Council decides 
that this site should not be used for parking, the City 
Manager RECOMMENDS that the Property and Insurance Division 
advertise for proposals to lease this property which is in 
a strategic location for future civic use. Such proposals 
could then be considered by Council to determine which one 
provided the highest and best use for the City. 

In considering this report, Deputy Chief Dixon gave details 
with respect to the parking requirements for police cars. 

MOVED by Aid. Sweeney, 

THAT the Property and Insurance Division advertise for proposa 
to lease this property which is in a strategic location for future 
civic use; such proposals to be considered by Council to determine 
which one provided the highest and best use for the City. 

- LOST 

(Aldermen Bowers, Boyce , Cowie, Harcourt, Kennedy, Marzari, 
Rankin, Volrich and the Mayor opposed) 


cont ' d . 
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CITY MANAGER'S MID OTHER REPORTS (cont'd) 

Use of Number 2 Fire Hall 
(continued) 


MOVED by Aid. Marzari, 
THAT 

(a) the Actors' Workshop be granted a lease on the building 
subject to the condition that LIP or other funding is 
approved for renovations and that the Actors' Workshop 
be responsible for all improvements, maintenance and 
management of the building; 

(b) the Director of Social Planning be instructed to work 
out a five year lease with the Actors' Workshop including 
acceptable rent and cancellation clauses; such lease to 
meet with the approval of the Director of Legal Services. 

(Amended) 

MOVED by Aid. Bowers in amendment, 

THAT the word 'five' contained in Alderman Marzari 's motion be 
struck, and the word 'ten' be inserted in lieu thereof. 

- CARRIED 

(Aldermen Bird, Sweeney and Volrich opposed) 

The amendment having carried, the motion as amended and reading 
as follows was put and CARRIED: 

"THAT 

(a) the Actors' Workshop be granted a lease on the building 
subject to the condition that LIP or other funding is 
approved for renovations and that the Actors' Workshop 
be responsible for all improvements, maintenance and 
management of the building; 

(b) the Director of Social Planning be instructed to work 
out a ten year lease with the Actors' Workshop including 
acceptable rent and cancellation clauses; such lease to 
meet with the approval of the Director of Legal Services." 

(Underlining indicates 
amendment) 

(Alderman Sweeney opposed) 

II. Report of Standing Committee 
on Planning and Development, 
September 18, 1975 


Status Report re Proposed Downtown 
Rezoning Public Hearing - September 
25, 1975 (Clause 1) 


MOVED by Aid. Bowers, 

THAT the recommendation of the Committee contained in this 
Clause be approved. 

- CARRIED UNANIMOUSLY 

G.V.R.D. Matters 

There were no comments with respect to G.V.R.D. matters 
insofar as the Regional District meeting for September 24, 1975, 
is concerned. 
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COMMITTEE OF THE WHOLE 

MOVED by Aid. Har court, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Volrich, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 

BY-LAWS 

1. BY-LAW TO AMEND BY-LAW NO. 4550, BEING 
A ZONING BY-LAW (Champlain Heights 
Open Bible Chapel) 

MOVED by Aid. Rankin, 
SECONDED by Aid. Harcourt, 

THAT the By-law be introduced and read a first time. 

- CARRIED 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Rankin, 
SECONDED by Aid. Harcourt, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED 

(Alderman Bird was excused from voting on this By-law) 

2. BY-LAW TO AMEND BY-LAW NO. 3575, 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW (Violation of By-law) 

MOVED by Aid. Bird, 
SECONDED by Aid. Sweeney, 

THAT the By-law be introduced and read a first time. 

- CARRIED 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Bird 
SECONDED by Aid. Sweeney, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED 

(Alderman Harcourt was excused from voting on this By-law) 
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BY-LAWS (cont'd) 

I 3. BY-LAW TO AMEND BY-LAW NO. 4188, 
' BEING THE ZONING AND DEVELOPMENT 

i FEE BY-LAW 


MOVED by Aid. Volrich, 
SECONDED by Aid. Sweeney, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Volrich, 
SECONDED by Aid. Sweeney, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


4 - BY-LAW TO IMPLEMENT CERTAIN 
POWERS CONTAINED IN THE 
VANCOUVER CHARTER. 

MOVED by Aid. Harcourt 
SECONDED by Aid. Rankin 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

As previously agreed. Council heard representations from 
Mr. S.R. Cramer, on behalf of The Studio and Mr. W.A. Gold, who 
operates the Roman Garden Leisure Club in Richmond. Both 
addressed Council and put forward arguments against the proposed 
By-law. 

Concern was expressed by some members of Council on the effect 
of the By-law on those operations which Council does not wish to 
prohibit . 

MOVED by Aid. Harcourt 
SECONDED by Aid. Cowie 

THAT the By-law be amended by deletion of the words 'Body-Rub' 
and "Body-Rub Parlour' wherever thsy appear in this By-law. 

- LOST 

(Aid. Bird, Bowers, Boyce , Kennedy, Marzari, Rankin, 
Sweeney, Volrich and the Mayor opposed) 


I MOVED by Aid. Rankin 

j SECONDED by Aid. Boyce 

j THAT the By-law be given second and third readings, and the 

i Mayor and City Clerk be authorized to sign and seal the By-law. 

- LOST NOT HAVING 

, „ ^ . „ ^ ^, RECEIVED THE REQUIRED 

(Aid. Bowers, Cowie , Harcourt opposed) 
: t^t^ ' MAJORITY 

MOVED by Aid . Boyce 

SECONDED by Aid. Marzari 

THAT the By-law be referred back to the Director of Legal 

Services for revision, taking into consideration, comments made 
this day by Council members. 

- CARRIED UNANIMOUSLY 


Regular Council, September 23, 1975. 

MOTIONS ( Cont ' d . ) 


A. Closing, Stopping-up, Subdividing 
and conveying to abutting owners . 
Block 360, D.L. 526. (lane West 
of Cambie Street, North from 10th 
Avenue . ) 


MOVED by Aid. Sweeney, 
SECONDED by Aid .Rankin 
THAT WHEREAS: 

1. The City of Vancouver is the owner of all the streets 
and lanes lying within the limits of the City of 
Vancouver ; 

2. All the lane dedicated by the deposit of Plan 3453 
is surplus to the City's highway requirements; 

3. The owner of the properties on both sides of this 
lane has applied to acquire the lane for consolidation 
with the balance of his lands. 


THEREFORE, BE IT RESOLVED THAT all the lane dedicated by 
the deposit of Plan 3453 adjacent to Lots "A" to "E", 
(Plan 3453) , Block 360, District Lot 526 be closed, stopped 
up and conveyed to the abutting owner; and 

BE IT FURTHER RESOLVED that the lane so closed, be sub- 
divided with the abutting lands in a manner satisfactory 
to the approving officer, (lane West of Cambie Street, 
North from 10th Avenue) . 

- CARRIED UNANIMOUSLY 


1. Cancellation of Canadian Urban 
Demonstration Program (CUDP) 

Council, at its meeting on September 16, 1975, deferred a 
motion by Alderman Volrich on the above matter. 

Alderman Volrich requested, and received Council's permission, 
to delete Section (e) from this motion. 

MOVED by Aid. Volrich 
SECONDED by Aid. Harcourt 
THAT WHEREAS 


(a) The Urban Demonstration Program, when announced by the 
Federal Government, was greeted with approval and high 
expectations by all cities across the country; 

(b) The Program was of particular importance to the City of 
Vancouver which, in agreeing to host the United Nations 
Habitat Conference in May, 1976, was "led along" by the 
Federal Government in the expectation of receiving some 
significant capital contribution for some project which 
would coimnemorate the Conference and its importance and 
which v;ould be of lasting benefit to the citizens of 
Vancouver ; 

(c) The City is being obliged to incur substantial costs in 
connection with the Conference and in otherwise having 
to assume very considerable responsibilities; 
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MOTIONS (Cont'd) 


Cancellation of Canadian Urban 
Demonstration Program (CUDP) (Cont'd) 

(d) The City and Provincial Governments, and a great many- 
individuals, officials and organizations have gone to 
a cjreat deal of time and effort in considering and 
preparing proposals to the Federal Government in 
accordance with the announced terms and purposes 
of the Program, all of which are now effectively 
rendered as a colossal waste of time and effort; 


THFREFORE BE IT RESOLVED THAT, in the light of the discontin- 
uance of the C.U.D.P. Program, the City of Vancouver request the 
Federal Government to approve a special allocation of capital funds 
of at least $3 million to the City of Vancouver in consideration of 
the City sponsoring the U.N. Habitat Conference in 1976, such funds 
to he used bv the City in connection with such capital project or 
pro-jccts as the City may consider to be most appropriate having 
regard to the original objectives of the C.U.D.P. Program and 
the n.N. Conference. 

- CARRIED 

(Aid. Kennedy opposed) 


2 . Public Hearings in Respect of 

Rezonings in Residential Areas . 

Council, at its meeting on September 16, 1975, deferred a 
motion by Alderman Volrich on the above matter. 

MOVED by Aid. Volrich 
SECONDED by Aid. Harcourt 
THAT WHEREAS 

(a) Applications for rezonings in residential areas are 
often natters of both general and local interest 
and concern; 

(b) Present procedures for notices of Public Hearings to 
affected residents are at times inadequate: 

THEREFORE BE IT RESOLVED THAT the following general 
guidelines be followed in respect of such Public Hearings: 

(1) That, as far as may be practical, notices to nearby 
residents shall extend to an area of at least a 2- 
block radius from the location of the proposed 
developnent ; 

(2) That such notices shall also be given to known 
comiTiunity organizations which are active or interested 
in the general area; 

(3) That such notices shall, as far as may be possible, be 
mailed or delivered so as to give at least three weeks 
notice to affected residents and community organizations; 

(4) That in appropriate situations where the rezoning may 
be of general comm.unity interest, notice also be 
published in any local newspaper circulating in the 
area ; 

(5) That in appropriate situations, the City's Planning 
Department sponsor an informational public meeting 
in the affected local community at least two weeks 
prior to the date of the Public Hearing; 

(6) Council re-affirm its previous resolutions that Public 
Hearings be scheduled for the evening, except for 
minor amendments to the Zoning and Development By-law. 


- CARRIED UNANIMOUSLY 
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MOTIONS (Cont'd) 


3{i) DeiTiolition Development Permits . 

Council, on September 16, 1975, agreed to hear delegations on 
I the following motion which was 

MOVED by Aid, Rankin 
SECONDED by Aid. Karcourt 

TIIAT WHEREAS there is a tremendous shortage of reasonably 
priced housing in the City of Vancouver; 

; AND WIlFREAf the present development will see a lot of 

this type of housing demolished; 

THEREFORE BE IT RESOLVED THAT 

I 

I (a) No demolition permit, which involves existing low 

income dwelling units will be issued unless a 
development permit has been approved. To be 
approved, the development permit application 
must include the provision of more low income 
dwelling units than will be lost, or, at the 
discretion of the Director of Planning, if the 
redevelopment will improve the social, recrea- 
tional or cultural amenities of the neighbourhood; 

(b) Appropriate amendments to the Vancouver City Charter 
shall be implemented to carry out this policy; 

(c) The Vancouver City Charter also be amended to give 
the City the power to refuse the granting of 
demolition permits. 

The following addressed Council on this matter, urging approval 
of Alderman Rankin's motion and putting forth various reasons for so 
doing : 

Mr. J.T. Cork, Hastings-Sunrise Action Council - brief file on 
line assembly and demolitions in the Hastings-Sunrise communities. 

Hastings-Sunrise Community Resource Board - brief filed. 

Mr, A.T. Griffin, First United Church - brief filed. 

Patrick Graham - brief filed. Spoke in favour of selective demolition. 
Bruce Eriksen, Downtown Easlside Residents' Association. 

C. Clynch, Downtown Community Resource Board, 

Barry Coull, Chairman, Kitsilano Resource Board, 

Spokesman for Rev. Shaver, Chairman of the Downtown Community 
Health Society. 

D. Johnson, on behalf of the Grace Gospel Fellowship - brief filed, 
Ms. Olivia Mott, Neighbourhood Services Association. 

Arthur J. Lee, M.P. 

j Mental Patients' Association. 

Renters United for Secure Housing - brief filed. 

' Joan Morelli, Vancouver Resource Board, Ms. Morelli also advised 

j that the Grandview-Woodlands Resource Board and the Vancouver 

I Anti-Poverty Group support Alderman Rankin's motion. 


Cont ' d , 
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ard of Administration, August 7, 1970 


(WORKS - 2) 


I RECOMMEND that the north 7 ft. of Lot 7 established for 
highway, be closed, stopped up and conveyed to the abutting owner 
subject to the following conditions; 

(1) The value of the 7 ft. strip be $50.00 in 
accordance with the recommendation of the 
Supervisor of Property & Insurance. 

(2) The closed portion of road be added to the abutting lot. 

(3) All registration and consolidation fees to be 
borne by the applicant." 

Your Board RECOMMENDS that the foregoing be approved. 


3. Closing Lane North of 8th Avenue 
East of Heather Street 


"In 1919, Lots 18 to 20, Block 319, D.L. 526 were subdivided, 
creating three lots. A, B and C and an L-shaped lane 12 feet in 
width. Lot A has been occupied by a residence while Lots B and C 
have been occupied commercially. The lane is located south of the 
location of the future lane to serve the remainder of the block. 
In order to develop an industrial site the owner of Lots B and C 
has acquired Lot A to provide the necessary loading by and off-street 
parking. If the proposed development had been completed, the City 
would continue to have a lane located where it would be impossible to 
develop a lane 20 feet in width to serve the entire block. 

This Department requested the developer to consider an 
exchange of the present lane for a lane 10 feet in width along the 
northerly boundary of Lot A in order to have the lane properly 
located for the future lane in the block. This is most advantageous 
from the City's point of view. As it may be years before the lane 
will be constructed throughout the block, it was also suggested the 
developer could lease back the lane to be dedicated. 

The developer has agreed to exchange lanes and has redesigned 
his development. The proposed development has been approved by the 
Technical Planning Board subject to the existing lane being relocated 

I RECOMMEND that the lane north of 8th Avenue east of 
Heather Street be closed, stopped up and conveyed to the abutting 
oimer subject to the following conditions: 

(1) The owner to remove the existing house on Lot A and 
dedicate the north 10 feet for lane purposes. 

(2) The remainder of Lot A, together with Lots B & C 
and the closed lane be consolidated into one parcel 
by a subdivision plan provided by the developer. 

(3) The subdivision plan to be deposited in the Land 
Registry Office. 

{U) The new dedicated lane to be closed, stopped up and 
leased to the abutting owner for the nominal sum of 
$1.00 per annum and subject to 6 months notice of 
cancellation if required for municipal purposes. 

(5) An agreement satisfactory to the Corporation Council 
and City Engineer." 


Your Board RECOMMENDS that the foregoing be approved. 
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MOTIONS (Cont'd) 

i 

I Demolition Development Pernnits (Cont'd) 

Jake Van Der Kamp, President, Alma Mater Society, U.B-C-, 
A representative of Loomis Holdings Ltd. 
Mr. Atkins, West End Resource Board. 
Bruce Yorke for C.O.P.E. 

Karen ' Shannacery , Community Workers Program, Downtown Eastside. 
I MOVED by Aid, Marzari (in amendment) 

; THAT the motion be amended by deleting the words 'low income' 

in clause (a) of the resolution. 
J - (deferred) 

MOVED by Aid, Sweeney (in amendment) 

THAT the motion be further amended by deleting the words 'AND 
WHEREAS the present development will see a lot of this type of 
housing demolished;' and all the words following 'has been approved' 
in resolution (a) . 

- (deferred) 


MOVED by Aid. Volrich 
SECONDED by Aid . Kennedy 

THAT further consideration of the above motion be deferred 
for a period of four weeks . 

- CARRIED 

(Aid. Bowers, Marzari, Rankin, Sweeney and the Mayor opposed) 


3 (ii ) Demolition of Lorne Apartments 
1150 Nelson Street. 


Council noted delegation requests with respect to the following 
motion, from: 

Vancouver Resource Board, 
Kitsilano Community Resource Board. 
West End Vancouver Resource Board. 
Downtown Eastside Residents' Association. 

"THAT Council reconsider the demolition of the Lorne Apartments, 
1150 Nelson Street, and the notice for vacant possession of 
the apartment by October 31, 1975." 

MOVED by Aid. Rankin 
SECONDED by Aid. Harcourt 

THAT consideration of the above motion be deferred to the next 
meeting of Council to permit the above delegations to be heard. 


(Aid. Bowers and Cowie opposed) 


- CARRIED UNANIMOUSLY 
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4. Approval of Leases: 

Residential Premises . 

MOVED by Aid. Sweeney 
SECONDED by Aid. Rankin 

THAT WHEREAS Section 2 of the "Landlord and Tenant Act" 
provides that no landlord shall enter into a lease of residential 
premises in excess of three years without the approval of Council: 

BE IT RESOLVED THAT leases in excess of three years but not 
more than five years are hereby approved in the following cases : 

(a) where the residential premises are single-fami] y 
dwellings occupied solely by the prospective tenant 
and family; and 

(b) where the proposed lease contains an option to purchase 
in favour of the tenant; and 

(c) where the tenant indicates his agreement to the term; 

and the Director of Legal Services is hereby authorized to execute 
an appropriate form of approval on behalf of the City Council. 

- (amended) 

MOVED by Aid. Bird (in amendment) 
SECONDED by Aid. Marzari 

THAT the words 'but not more than five years' be deleted from 
the second paragraph of the motion. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Sweeney 
SECONDED by Aid. Rankin 

THAT the motion, as amended and reading as follows, be approved. 

"THAT WHEREAS Section 20 of the "Landlord and Tenant Act" 
provided that no landlord shall enter into a lease of 
residential premises in excess of three years without 
the approval of Council; 

BE IT RESOLVED THAT leases in excess of three years 
are hereby approved in the following cases : 

(a) where the residential premises are single-family 
dwellings occupied solely by the prospective 
tenant and family; and 

(b) where the proposed lease contains an option to 
purchase in favour of the tenant; and 

(c) where the tenant indicates his agreement to the 
term; 

and the Director of Legal Services is hereby authorized 
to execute an appropriate form of approval on behalf of 
the City Council." 

- CARRIED UNANIMOUSLY 
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5 . Demolition of Minaki Lodge 

At the Council Meeting on September 16, 1975, the following 
Motion of Alderman Rankin, was deferred. 

"MOVED by Aid. Rankin 

THAT Council reconsider the demolition of Minaki Lodge, 
1138 Nelson Street, and the notice for vacant possession of the 
apartment by October 31, 1975," 

Alderman Rankin requested and received permission of Council to 
withdraw the above motion. 

6 . Leave of Absence - 
Alderman Cowie . 

MOVED by Aid. Harcourt 
SECONDED by Aid. Marzari 

THAT Alderman Cowie be granted leave of absence from December 

6, 1975 to January 17, 1976; 

AND FURTHER THAT as Alderman Cowie will be visiting Australia 
during this period, he be granted permission to officially present 
the City of Vancouver's best wishes to the Council of the City of 
Sydney and the National Capital Commission Board in Canberra upon 
visiting these cities. 

- CARRIED UNANIMOUSLY 


NOTICE OF MOTION 

The following Notice of Motion was submitted by Alderman 
Kennedy, and recognized by the Chair: 

MOVED by Aid. Kennedy 

THAT WHEREAS it would appear to be the wish of the people of 
Vancouver to retain the Harbour Park Site for public enjoyment: 

AND WHEREAS development for building need not be undertaken 
to recoup the purchase price if the air rights were sold in lieu 
thereof, which is in recognition of the principle that it is in the 
public interest to permit high density where it least matters if 
it is counter-balanced by correspondingly low density where it is 
most needed; 

BE IT THEREFORE RESOLVED that City Council proceed forthwith 
on this principle and instruct the City Manager to 
arrange for negotiations on behalf of the City with all adjacent 
owners who might be in a position to benefit from the purchase of 
all or part of the air rights. 

(Notice ) 
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ENQUIRIES AND OTHER MATTERS 

Harbour Park Jury . 

Alderman Kennedy requested information about the 

number of entries into the Harbour 
Park competition, the nature of the 
entries, cost of printing, jury fees, 
and whether any of the proposals 
contained housing components. The 
Mayor directed the City Manager to 
reply to Alderman Kennedy's query. 


West End Senior Citizens' 
Development . 

Alderman Cowie queried why the recently completed 

West End Senior Citizens' Development 
is not being occupied. The Mayor 
undertook to investigate this matter 
and advise Alderman Cowie. 


B.C. Cemeteries Association 

Alderman Sweeney referred to a communication he had 

received from B.C. Cemeteries Assoc- 
iation requesting the City to join 
the Association, and asked for reasons 
why the City has not become a member 
of this group. The Mayor referred 
this matter to the City Manager for 
report back. 


The Council adjourned at approximately 7.40 p.m. 


The foregoing are Minutes of the Regular Council Meeting of 
September 23, 1975, adopted on September 30, 1975. 
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WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 

RECOMMENDATIONS : 

1. Private Roadway abutting the South Side of Malkin Ave. - Lot "I" of 
1, Dist. Lots 181 and 2037, Plan 14275 - Southwest corner of Malkin 
Ave. & Glen Drive. 


The City Engineer reports as follows: 

"In an agreement dated the I4th day of June, 1948, conmonly known as the 
Fruit Row Agreement, provision was made for a private roadway abutting the 
southerly limit of Malkin Avenue from Glen Drive to approximately Princess 
Avenue. In the agreement, the owners of the lands undertook to construct 
a pavement upon the private roadway when required by the City. This private 
roadway has not been constructed. 

An agreement dated the 1st day of January, 1965, which amends the 1948 
agreement provides that the City may give permission for a building to 
ei croach upon the area affected by the private roadway provided the owner 
c; n demonstrate to the City Engineer's satisfaction that the parking, 
unloading and maneuvering of vehicles can be carried out within the owners 
lands without infringing upon Malkin Avenue. 

M A Q Holdings Ltd., owner of Lot "I" of Lot 1, District Lots 181 and 
2037, Plan 14275, has applied for a Modification Agreement so as to permit 
a portion of their building to encroach upon a portion of the private 
roadway. 

The applicant has submitted a plan of redevelopment of Lot "I" showing 
the proposed warehouse and has received approval under provisions of the 
Zoning and Development By-Law. In respect to the agreement dated the 1st 
day of January, 1965, this plan of redevelopment is satisfactory to the 
CLty Engineer. 

I RECOMMEND that an agreement be entered into to permit the encroachment 
onto the private roadway a portion of the building proposed for Lot "I", 
subject to the following conditions: 

(a) The encroachment not to exceed the portion outlined red on plan margin- 
ally numbered LE 4223 . 

(b) The term of the agreement to be for the life of the building. 

(c) Any further development of Lot "I" to be subject to the City Engineer's 
approval in respect to the agreement dated the 1st day of January, 1965. 

(d) Any agreement to be satisfactory to the Director of Legal Services and 
the City Engineer." 

The City Manager RECOMMENDS that the foregoing be approved. 

2 . Watermain Installations - 1975 Capital Budget 
The City Engineer reports as follows: 

"Watermain construction projects have been finalized for the remainder 
of the 1975 Capital Budget Year. For the most part the replacements are 
required for fire protection. Two installations (Marine Drive and 14th Avenue) 
are to replace leaking mains. The projects are as follows: 


Cont'd . . 
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Clause 2 Cont'd 

PROJECT 510 

Street From To 

Laurel Street * 10th Avenue 13th Avenue 

12th Avenue Laurel Street 350 feet east 

Willow Street 12th Avenue 13th Avenue 

Heather Street 10th Avenue 300 feet south 

Ash Street 10th Avenue 13th Avenue 


* In the event of a street closure, the Laurel Street replacement main 
between 10th and 12th Avenues will be installed in an easement else- 
where on the street or hospital property. 

Estimated cost: $80,000. 


PROJECT 511 

5th Avenue Yew Street Cypress Street 

Arbutus Street Ath Avenue 5th Avenue 


Estimated cost: $61,000 


PROJECT 512 

lAth Avenue MacDonald Street Trafalgar Street 

Ath Avenue Waterloo Street Blenheim Street 


Estimated cost: $33,000 


PROJECT 513 

ATH Avenue Alma Street Ath Avenue Diversion 

Estimated Cost: $97,000 


PROJECT 51A 

S.W. Marine Drive Wallace Street Blenheim Street 

Estimated cost: $9A,000 


PROJECT 515 


2nd Avenue 
3rd Avenue 
3rd Avenue 
5th Avenue 

Estimated Cost: $60,000 


Cypress Street 
Fir Street 
Cypress Street 
Cypress Street 


Burrard Street 
Granville Street 
Burrard Street 
Pine Street 


8th Avenue 

Estimated cost: $50,000 


PROJECT 516 


Cypress Street 


Granville Street 


The total estimated cost for projects 510 to 516 is $A75,000. Funds are 
available from the following sources: 

Short Notice Projects - Unallocated, Acct. #128/7902 $200,000 
Miscellaneous Unappropriated, Acct .#128/790A 9,A59 

Uncompleted Design - Unappropriated, Acct. #128/7905 265, 541 

$A75,000 


Cont'd . . 
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Clause 2 Cont'd 

I RECOMMEND that projects #510 to #516 be approved for construction and 
that the required $475,000 be transferred from Accounts 128/7902, 7904 & 
7905 as stipulated above, subject to approval of Item 3 of this report. 
(Reallocation of Water Funds)." 

The City Manager RECOMMENDS that the foregoing be approved. 

3 . Reallocation of Water Funds 

The City Engineer reports as follows: 

"The 1975 Water Works Capital Budget Included $600,000 for the servicing 
of the South East Sector. This work will not be carried out within the 
1975 Budget period. 

In order that the aforementioned funds may be available for other water 
works project, I RECOMMEND that $600,000 be transferred from Account Code 
123/5601, 'Champlaln Heights', to Account Code 128/7905, 'Uncompleted 
Design - Unappropriated'. 

Funds for future work in Champlaln Heights will be appropriated from 
future Capital Budgets as and when required." 

The City Manager RECOMMENDS that the foregoing be approved. 

4. Increase in Borrowing Authority to Complete 1971-75 
Sewers Capital Program 

The City Manager submits the following reports of the City Engineer and 
the Director of Finance. 

The City Engineer reports as follows: 

"During the past several years, with increasing concern about pollution 
standards, sewer construction programs have been Increased in many parts of B.C. 
The City's 1971-75 Capital Program for sewer construction was Increased signifi- 
cantly in 1971 to meet this increasing demand for pollution control. The pro- 
gram was Increased somewhat in 1973 to meet the City's obligations under the 
terms worked out for the resolution of the Canadian National Railways agreement 
relating to False Creek Flats. 

Prior to 1971, the sewer construction program related primarily to 
reconstruction of existing sewers for capacity and pollution reasons, and con- 
struction of sewers for new City subdivisions. In 1971 an additional $6,978,000 
was added to the program, and in 1973 a further $1,450,000, providing a total 
of $18,578,000 for construction of City sewer works and $13,173,000 for Greater 
Vancouver Sewage and Drainage District works for 1971-75. About $14,000,000 
of the total funds for construction of City works were planned to Improve 
pollution control. The Provincial Pollution Control Act provides for the 
imposition of standards for discharge from sewers, and the Pollution Control 
Board has been preparing standards for sewer discharges over the past few years. 
However, these standards are still not finalized, although final guidelines 
have been expected for some time. 

The program of construction within the City identified the following 
priorities: 

1. Elimination of continuous discharges throughout the City. 

2. The improvement of water quality in False Creek and adjacent beach areas.' 

3. The reduction in the frequency of sewer discharges throughout the City. 

Accordingly our program was structured to carry out work in the areas outlined 
in the following table: 
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Location Purpose 


1. West End 


2 . Downtown 


3. False Creek Flats 


V. South of False Creek Flats 


5. Kltsllano 


6. Area South of Marine Drive 


7. Still Creek 


Replacement of under capacity sewers and 
separation of storm and sanitary sewage In 
most areas to reduce, and ultimately eliminate, 
combined sewer overflows along the beach area 
of the West End. 

Reconstruction of Inadequate sewers with 
separation of storm and sanitary sewage In 
most areas to reduce, and ultimately eliminate, 
the overflow of sanitary sewage to False Creek 
from this area. 

Construction of sewers In this area which was 
not properly sewered (work was required under 
the C.N.R. Agreement). This work provides 
basic sewer facilities and eliminates the 
previous continuous discharge of sanitary sewage 
to the East end of False Creek. 

Construction of separate sewers In this multiple 
dwelling area to eliminate combined sewer over- 
flows to the East end of False Creek. 

Separation of the system to eliminate the dis- 
charge of sanitary sewage from this area was 
envisaged In the 1971-75 program, although the 
existing sewer system In this area Is In reason- 
able condition. 

Construction of a separate sewer system to eliminate 
sanitary discharges to the Fraser River from this 
area. 

Modifications to manholes and some minor re- 
construction In the Still Creek area to reduce 
the contamination of the water in Still Creek. 


8. Rebuild Pumping Stations - Several Locations - Reconstruction to Increase the 

capacity of the City sewer system to carry 
greater sanitary sewage and storm water flows 
to reduce the frequency of combined overflows. 
In many areas this work would have been re- 
quired In any case, simply to put the stations 

j in proper operating condition. 

i 
i 

9. New City Subdivisions and Reconstruction - Reconstruction of sewers prior to 

installing new pavements, for repair and re- 
lay and minor extensions of the existing 
sewer system, and construction for new City 
subdivisions. 

The overall program is well in hand; except for inflationary Increases, 
work has largely been within estimates, and we have the physical capacity to 
complete the works in 1976. However, more construction was required for new 
City subdivisions, for essential sewer reconstruction prior to paving and for 
miscellaneous repairs, re-lays, and extensions than was allowed for. Funds have 
been reallocated on an interim basis and there is, therefore, a shortage of 
funds to complete the pollution control works. Furthermore, the rate of infla- 
tion which has existed since the program was first developed has created a further 
shortage of funds. Accordingly, a review of our program was undertaken in late 
1973 and early 1974 to determine the effect of inflation and reallocation of 
funds on our ability to complete the proposed pollution control works. We had 
anticipated reporting on this issue to Council when we were able to report on 
the final guidelines for sewer discharges from the Pollution Control Board. 
However, since these guidelines are still not available, and the present capital 
program is in its last stages, we are reporting to you at this time. 
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Effect of Inflation 

The standard Engineering News Record Construction Cost Index increased 
from 1600 in 1971 to 2000 in early 1973 to 2150 at this time, with further in- 
creases expected by the end of 1975. Accordingly, additional expenditures will 
be required to complete the pollution control program authorized by Council, 
consistent with the draft Pollution Control Board's guidelines. The additional 
expenditure required to compensate for excess inflation is $3,900,000. These 
funds are required to complete projects presently in hand, such as the separation 
of sewers in the West End and the downtown area, as well as sewer construction 
in the area between Marine Drive and the Fraser River in the eastern part of 
the City. A Greater Vancouver Regional District pvimping station has very recently 
been made operational to provide sanitary service to this area, and additional 
City sewer construction will be required to provide for present and future 
development and eliminate discharges to the river from this area. 

Effect of Increased City Subdivision and Miscellaneous Work 

The extra expenditure involved in City subdivisions, (notably the False 
Creek redevelopment area) , and sewer reconstruction (particularly prior to paving) , 
has reduced the funds available for other works. We are able to compensate to 
some degree for this expenditure by reallocating funds from the Kitsilano area, 
where present analysis indicates that we can achieve effective pollution control 
using the existing system by upgrading pumping stations and carrying out only 
limited construction. However, an additional $1,000,000 is required in order 
to complete the program laid out above, other than that which has been reallocated 
from the Kitsilano area. 

Funding Required 

The total increased funding required is, therefore, $4,900,000, which 
would allow completion of the planned program, except for Kitsilano. In our 
view, works in the Downtown, West End and area South of Marine Drive are essential 
and should be carried out. Accordingly, we are recommending that additional 
borrowing authority be authorized to permit completion of the 1971-75 program. 

The Director of Finance reports as follows: 

The Comptroller of Accounting has exhaustively reviewed the City 
Engineer's report and while we cannot comment on the desirability of the work 
to be done (this is within the Engineer's responsibility), we do support the 
request for the additional $4,900,000 borrowing authority as being necessary 
to complete the 1971-75 Sewer Program, as amended. The attached Appendix 
provides details regarding the changes that have taken place in the Program. 


We therefore RECOMMEND that City Council approve an increase of 
$4,900,000 in the 1971-75 Sewer Capital Program borrowing authority to provide 
for the effects of inflation on construction costs and the need for sewer 
expenditures in certain areas above those anticipated in the revised Five 
Year Plan provided in 1971." 


The City Manager RECOMMENDS that the above report of the City Engineer 
and Director of Finance be approved. 


FOR COUNCIl ACTION SEE PAGE(S) 2^1 
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BUILDING & PLANNING MATTERS 

RECOMMENDATIONS 


1. Alternate Attendance for Members of 
the Development Permit Board 

The Director of Planning reports as fbirdws; 


"The By-law creating the Development Permit Board provides that 


' 7. Any member of the Board with the approval of 

Council is hereby authorized to deputize a person to act 
on his behalf at any meeting of the Board. * 


To provide for continuity of attendance, each Board member has advised 
of their proposed deputy from the following members of their departments. 


For City Engineer R. C. Boyes, Deputy City Engineer 

K. F. Dobell, Assistant City Engineer 
Departmental Services and Sewers 


For Director of Social Planning D. Purdy, Senior Social Planner 


For Director cf Planning R.Youngberg, Associate Director - 

Area Planning 
D. Hickley, Assistant Director - 
Central Area 


It is recommended that the named deputy for each of the Board Members 
l-e approved." 

The City Manager RECOMMENDS that the recommendation of the 
Director of Planning be approved on the imderstanding that the 
Department Heads named should attend all meetings of the Board 
to the greatest extent possible. Attendance on the Board 
should not be treated on a rotating basis as this will not 
provide the required continuity in reviewing development permit, 
applications. 


;i , Amendment to Zoning; and Development Fee By-law 

The Director of Planning and the Director of Finance report as follows: 

"The Zoning and Development By-law now provides that Development Permit Ap- 
plications may be initially submitted in preliminary form. 

This is an integral part of the procedures for the Development Permit Board 
in consul tat i or with the Advisory Panel to consider Development Permit Ap- 
plications iniiially in the Central Area. 

It is recommended that changes be now made to the Zoning and Development 
Fee By-law to effectively implement the provision for filing Development 
Permit Applications in preliminary form. 
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Board of Administration, August 7, 1970 


CONSIDERATION: 


4 . Shinerama 70 for Cystic Fibrosis 

The City Engineer reports as follows: 

"The Alma Mater Society of the University of British 
Columbia, together with Trinity College and the British 
Columbia Institute of Technology, propose to hold a 
Shinerama or Shoe Shine Day on Friday, September 18, 
1970, as a fund raising campaign to aid the Canadian 
Cystic Fibrosis Foundation, To accomplish this they 
are requesting permission to shine shoes on City side- 
walks which requires approval of City Council, as per 
Sections 69(2) and 71(1) of the Street and Traffic 
By-law. Approximately 1,500 students are expected 
to participate and will be deploying themselves around 
the Greater Vancouver area. 

No objections have been raised by the Police or the 
Fhoe Shine operators of Vancouver and the only require- 
ment needed from a traffic standpoint is that clearance 
be left on the sidewalk to allow free pedestrian 
movement , 

If permission is granted to the Alma Mater Society of 
the University of British Columbia to place shoe shine 
boxes on City street allowance and to hold a Shoe Shine 
day in Vancouver on September 18, 1970, such permission 
should be subject to the following conditions: 

(a) Provision of adequate insurance coverage 
satisfactory to the Corporation Counsel 
indemnifying the City against all possible 
claims which may result from the Shinerama, 

(b) That six foot clearance in the Downtown area 
and four foot clearance in the residential 
areas be available for the free movement of 
pedestrians along the sidewalks," 

The matter is submitted to Council for CONSIDERATION, 


4 
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CONSIDERATION & INFORMATION: 


5, Railway Transport Committee Hearings 

CPR - Discontinuance of "The Canadian" 

The Corporation Counsel reports: 

"As a result of a hearing before the Railway 
Transport Committee of the Canadian Transport 
Commission in which the Canadian Pacific Railway 
requested authority to discontinue 'The Canadian', 
the Board has ordered the attached Notice to be 
served on the Attorney-General of each province, 
the members of Parliament of the Provincial Legis- 
lature and the clerk of each City in which the 
train is operated," 

Attached for the information of Council is a copy of the Notlc 
issued by the Canadian Transport Commission Railway Transport 
Committee , 
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It is proposed that the Fee By-law be amended to provide that fees for pre- 
liminary applications be 50% of the regular application fee — but with a 
minimum of $50, and a maximum of $150. 

The regular application fee would be payable in addition before the Develop- 
ment Permit could be issued. 

The Zoning and Development By-law also provides that although any application 
will be void 12 months after date of filing, the Director of Planning may ex- 
tend the period of validity upon request of the applicant. It is proposed 
that there be a fee charge of $50 for this type of request. 

The Director of Finance notes that these fees are subject to review when the 
current review of fees is complete. 

Accordingly, it is recommended that the proposed changes be 
approved and that the Director of Legal Services now submits 
the required amendments to the Zoning and Development Fee 
By-law to implement the proposed changes." 

The City Manager RECOMMENDS that the report of the Director of 
Planning and the Director of Finance be approved. 


3. Strata Title Application - Conversion 
2B25 Spruce Street - Siesta Apartments 

The Director of Planning reports as follows: 

"An application has been received from the eight shareholders 
of Spruce Developments Ltd. to convert a four storey wood-frame 
apartment building erected in 1955, from a 'cooperative' 
ownership to a Strata Title ownership. The building is located 
on a 50' x 125' lot in an RM-3 Multiple Dwelling District and 
contains eignt dwelling units. The applicants are as follows: 


N.B. See Appendix *A' for site plan . 

The applicants, in their prospectus, state that the building is 100% 
occupied by the present owners and it is their wish to have the eight 
suites strata titled, at which time the affairs of Spruce Developments 
Ltd. would be terminated. (Copy of prospectus available for inspection 
at the City Clerk's Office) 

Special approval is not required at present, to convert a building from 
rental to 'cooperative', however, a proposed conversion from a 
'cooperative' to Strata lots can be approved or refused by City Council, 
under the provisions of Section 5 (1) of the Strata Titles Act, which 
applies to "a previously occupied building". 

N.B. See Appendix 'B' for Section 5 of the Strata Titles Act (1974) . 
Compliance with applicable City Bylaws 

The City Building Inspector reports the following results of inspections 
carried out to this building on July 16 and 17, 1975. 

'The items below do not substantially comply with Building Bylaw No. 4702: 

(1) Suite entr£nce doors are hollow-core, do not provide required 
fire separstion. 


Ste. 101 


T. L. Ebbett 
A. E. White 
R . A . Burnham 
T. Martin 
M. Mitchell 
A. Good 

Mrs. M. Barrett 
Mrs. E. Patterson 


known as 

Spruce Developments 
Ltd. (Incorporation 
No. 12960). 
Registered July 
30, 1974 


102 
201 
202 
203 
301 
302 
303 
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(2) There are openings in the fire separation between suites and 
public corridors, i.e. milk bottle containers. 

(3) The second means of egress does not comply. It consists of a 
stair way ending with a drop ladder and there is no second means 
of egress from Units 301 and 302. 

(4) Fire separation of the exits is not adequate, closures are 
hollow-core or glass panel doors and there are other unprotected 
openings in the separation. 

(5) Garbage chute doors are wood faced with sheet metal, do not 
provide adequate protection. 

(6) There is a crawlspace under the building and the fire separations 
for the floor above do not extend through this space. 

Plumbing 

The sink in the boiler room is connected to the plumbing with rubber 
hoses and is not vented. This sink must be installed in accordance 
with Plumbing Bylaw No. 4068. A Plumbing Permit is required for this 
work. 

Four parking spaces are provided which is not in compliance with 
Zoning and Development Bylaw No. 3575. 

Electrical 

An electrical survey has been made in the above premises and our Inspection 
Services report that the electrical works do not comply with the 
requirements of Electrical Bylaw No. 3417. The following work is required: 

(1) The receptacles on appliance circuits are to be installed where 
needed in fi.ctures throughout the premises. 

(2) The wiring on top floor door switch, fan in furnace room and 
wiring to cablevision which are installed incorrectly must be 
installed in an approved manner. 

(3) All lighting branch circuits in house panel to be protected by 15 
Ampere (tamper-resistant) fuses. 

There may, however, be components of the electrical system which could not 
be observed by visual inspection, hence we cannot warrant that these 
components will comply with the Bylaw. • 


Further to the condition of this building, the following declaration has 
been received from Charles Bowman M.R.A.I.C. (Architect) :- 

"An inspection of 2825 Spruce St. was made on April 25, 1975, and I found 
the building in an excellent state of repair. The quality of construction 
and finishes substantially meets the quality control requirements of 
Central Mortgage and Housing Corporation as contained in the Canadian Code 
for Residential Construction (1970). 


Since the existing building is owned by the eight occupants under the 
registered company of Spruce Developments Ltd., the Director of Planning with 
the concurrence of the Director of Permits & Licences recommends that the 
application be approved subject to the following condition:- 

THAT a Certificate of Approval (Form #10) shall not be issued by the Approving 
Officer until this building substantially complies with the applicable City 
Bylaws, to the satisfaction of the City Building Inspector and at no cost to 
the City. 

The City Manager RECOMMENDS that the report of the Director of Planning be 
approved. 
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4. Rezoning Application - N.E. Corner of Keith Drive and 
East 7th Avenue, South j of Lot A, Block 94. D.L. 264A 

The Director of Planning reports as follows: - 

"An application has been received from Mr. Klaus Schmid, 
Architect, (on behalf of the British Columbia Society 
for the Prevention of Cruelty to Animals), requesting 
an amendment to the Zoning and Development By-Law 
No. 3575, whereby the above described property be 
rezoned from (RM-3) Multiple Dwelling District to 
(M-1) Industrial District for the purpose of: 

' Construction of a new animal clinic, a two storey 
building of approximately 5^000 square feet for the 
British Columbia Society for the Prevention of 
Cruelty to Animals (B. C. S. P. C. A. ) . ' 


SITE DESCRIPTION 

The subject site is situated on the N.E. corner of Keith 
Drive and East 7th Avenue. The site is 122 feet (on Keith 
Drive) and 132 feet (on East 7th Avenue) for a total site 
area of 16,104 square feet. (See Appendix A) 

The subject site is zoned (RM-3) Multiple Dwelling District 
and is not developed except for the northerly portion of the 
subject site, which is used for parking in conjunction with 
the S.P.C.A. facilities existing on the north half of Lot A. 

The lands to the West, North and East of the subject site are 
zoned (M-l) Industrial District and the lands to the South are 
zoned (RM-3) Multiple Dwelling District. 

Of the surrounding lands zoned (M-l) Industrial District, 
the lands to the West are owned by Vancouver Sawmills Ltd. 
A recent fire on the site has resulted in the site being used 
for .lumber storage only. The property on the S.W. corner of 
Keith Drive and East 7th Avenue is presently vacant. The 
property to the North of the subject site is presently 
occupied by the B.C. S.P.C.A. facilities, which is developed 
with a two-storey animal hospital containing offices, a 
dwelling unit for the caretaker and animal facilities. The 
land north east of the site (Lots 21-24) are developed with 
a two-storey warehouse with basement. The land immediately 
east of the subject site is vacant. The land south of the 
subject site is presently vacant (Lots 1-5) at the S.E. 
corner of Keith Drive and East 7th Avenue. The. three lots 
west of the lane fronting onto East 7'th Avenue (Lots 6-8) 
are developed residentially with duplexes. 


BACKGROUND 

The subject site is owned by the B.C. S.P.C.A. and forms the 
south half of Lot A. The institution which is philozoic in 
nature, is unable to develop the site as an animal hospital 
under the existing (RM-3) Multiple Dwelling District Zoning. 

An animal hospital is an outright use in the (M-l) Industrial 
District Schedule. The subject site in question was con- 
solidated in August of 1957 to include the S.P.C.A. owned 
property (northi half of Lot A), the former east-west lane, 
and the south half of Lot A (subject site) which was pur- 
chased from the City of Vancouver in July of 1954» An easterly 
20 feet of the north half of Lot A was dedicated for a new lane. 

Iji May of 19 57^ prior to consolidation of the property, an 
application for rezoning similar to this application was 
made by the S.P.C.A. for the subject site. The application 
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requested rezoning of the south half of Lot A from the 
existini? (RM-3) Multiple Dwelling District to (M-l) Industrial 
District. Approval was obtained from Council, following a 
public hearing, subject to prior compliance by the owners 
with the following conditions: 

' (a) That the building be located as close as possible 
to the current buildings; 

(b) That a 12-foot landscaped setback from the 7th 
Avenue frontage be provided. 

Further recommended that Schedule C of the Zoning 
and Development By-Law be amended by adding an 
additional Section 5j ^is follows :- 

7th Avenue East, north side 

Keith Drive to Clark Drive ....o.o.l2 feet. * 

The S.P.C.Ao did not proceed with the application. 

In June of 1967 an application was received from an adjacent 
industrial business to rezone the lots west of the subject site 
to an (M-l) I idustrial District. This application was approved 
by Council and as a condition prior to enactment of the amending 
By-Law that a 12 foot landscaped setback on the north side of 
East 7th Avenue be provided. The 12 foot landscaped setback 
was provided and Schedule C of the Zoning and Development 
By-Law was amended by adding the additional Section 5 ^is 
indicated above. 

Proposed Development 

The architect's drawings submitted with the application and 
marked, 'Received, February 10, 1975' > indicate a proposed 
development containing a one storey building with a second 
storey on the westerly portion thereof. The proposed dev- 
elopment is situated on the south-western portion of the 
subject site. The submitted drawings indicate a proposed 
building of approximately 68 feet in length along 7'th Avenue 
and approximately 55 feet in width along Keith Drive. The 
northerly portion of the subject site is proposed for parking, 
extending the parkway facilities which presently serve the 
existing facilities to the north. The submitted drawings 
indicate a total of 11 parking spaces and 1 loading space 
with ingress and egress from Keith Drive. The proposed 
form of development presently indicates two buildings on one 
site. 

The Director of Planning recommends approval of the application 
to rezone the subject site from (RM-3) Multiple Dwelling 
District, to (M-l) Industrial District, subject to the 
fo] lowing conditions :- 

1. That prior to the enactment of the amending By-Law the 
apj^licant undertake in writing the following:- 


(a) That the detailed scheme of development will be 
approved by the Director of Planning. 

(b) That proper landscaping will be provided and 
maintained. 

(c) That all kennels and recovery rooms are to be 
located in the northern portion of the building. 

(d) That the extension indicated on the drawings 
submitted will not be developed. 
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Further, that should the foregoing conditions not be complied 
with within l80 days of approval at Public Hearing to the 
rezoning, the approval contained in the resolution shall 
expire. 

The Vancouver City Planning Commission at its meeting of 
September 3, 1975, endorsed the recommendation of the 
Director of Planning. 


The Director of Planning recommends that the application to 
Tczone the subject site be referred to a Public Hearing," 


The City Manager RECOMMENDS that the foregoing recommendation 
of the Director of Planning be approved. 


5. Conditions of Rezoning - 2^93 West 41st Avenue 

The Director of Planning reports as follows: 

"City Council on July 29, 1975* resolved: 

'That WHEREAS Council on July 22, 1975* approved the 
rezoning application of a parcel of property situated at 
2893 West 41st Avenue; 

AND WHEREAS the Director of Planning had set out no 
conditions applicable to any such rezoning; 

THEREFORE BE IT RESOLVED THAT the Director of Legal 
Services be instructed not to bring forward the amendment 
to the zoning by-law until the necessary conditions are 
approved by Council and carried out by the applicant; 

FURTHER BE IT RESOLVED THAT in addition to the conditions 
submitted by the Director of Planning, there be included 
the following: 

(a) confirmation of financing sufficient to satisfy Council 
that the project will proceed, 

(b) the matter be reviewed by Council twelve months from 
the date of the Public Hearing. ' 


RECOMMENDATION : 

That prior to enactment of the amending by-law that the 
following conditions are to be complied with: 

1. THAT the owners dedicate the South 17 feet that fronts 
onto West 41st Avenue for future widening; 

2. THAT a 12 foot side yard be required along the West side 
of the East ^ of Lots 6 and 7, Block 9, District Lot 2027; 
(see attached map - Appendix A); 

3. THAT the required off-street parking be one space for 
every 725 square feet of gross floor area plus 5 spaces 
for visitor parking. All off-street parking is to be 
provided underground; 

4. THAT the vehicular ingress and egress to the development a 
the provision and location of garbage areas are to be 
approved to the satisfaction of the City Engineer; 
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5. THAT satisfactory landscaping, including tree planting, 
shall be provided and maintained together with the provision 
of a satisfactory screen fence and the maintaining of any 
existing suitable trees, even though they may in part 
encroach on the neighbours' property as well as the subject 
property, and; 

6. THAT the detailed scheme of development be approved by 

the Director of Planning after receiving further advice from 
the Urban Design Panel, having due regard for the overall 
design, provision and maintenance of landscaping, provision 
of daylight to the development, provision of outdoor play 
and recreation area, access for delivery and emergency 
vehicles, and off-street loading spaces. 

Th<3 Director of Planning further recommends to Council: 

TIIAT Council direct the Director of Legal Services that 
when the amending By-Law is brought forward for enactment 
that the site coverage provision be amended by deleting the 
fi'iure S0% and substituting in lieu thereof a maximum site 
coverage figure of 35%-" 

Tho City Manager RECOMMENDS that the foregoing recommendation 
of the Director of Planning be approved. 


CONSIDERATION 

6, Cedar Cottage and Kitsilano N.I. P. 
Appropriations: R.R.A.P. Promotion 


The D rector of Planning reports as follows: 

"in June, 1974 City Council designated Kitsilano and part of the Cedar 
Cottage area as Neighbourhood Improvement Program areas. Concurrent 
with the N.I. P., which is designed to improve physical facilities within a 
neighbourhood, is the Residential Rehabilitation Assistance Program 
(R.R.A.P.), which is intended to upgrade the existing dwellings within 
N.I. P. areas. N.I. P. is a joint program in which costs are shared between 
tie City, the Province and C.M.H.C. R.R.A.P. is a C.M.H.C. program and 
City Council passed a resolution on July 30, 1974 stating: "That the City 
request C.M.H.C. to administer the R.R.A.P. and publicize and promote the 
benefits of this program." 

C.M.H.C. has fulfilled this responsibility to some extent and in practice 
the site offices have given what assistance they could. However, R.R.A.P. 
did not pick up quickly in either area and only a few R.R.A.P. applications 
wtre processed within the first year of the program (approximately 50 in 
Ctdar Cottage and 80 in Kitsilano). In June, 1975, a student was hired 

C.M.H.C. specifically to promote R.R.A.P. and the response was sub- 
stantial in both areas, almost doubling the original response in Cedar 
Cottage with a somewhat lesser response in Kitsilano. This promotion 
hc'S now been withdrawn from each area but was by no means completed and 
served more as a pilot project. 

Tl ere have been various approaches taken to R.R.A.P. across Canada. 
The City of Calgary has established a division within City Hall to deal 
with their maintenance and occupancy by-law and R.R.A.P. Staff includes 
one division head, 3 inspectors and 2 assistants. Efforts to this time 
have been directed at the one existing N.I. P. area (these have been 500 
R.R.A.P. applications in an area of 1700 dwellings) and will be directed at 
new N.I. P. areas as they are approved. Winnipeg has established a team 
of 4 inspectors who promote, inspect and advise on R.R.A.P. within the two 
N.I. P. areas. C.M.H.C. deals only with the loans. Victoria has done no 
R.R.A.P. promotion in its two N.I. P. areas other than to mention it at 
piblic meetings and hand out pamphlets supplied by CiMJH.C. at those 
meetings. Total R.R.A.P. response in Victoria has been less than 100 

applications. City staff hope to carry out some city initiated promotion 
in subsequent N.I. P. areas. 
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Since C.M.H.C. dees not appear to be prepared to proceed with a more com- 
plete on-going p omotion in Vancouver, and it is felt that without 
complete and pro er promotion the City will not benefit fully from this 
federal program, it is now proposed that a program be initiated from the 
site offices in 1 le areas. This approach would have the advantage of being 
administered more closely with the Neighbourhood Improvement Program, and 
of ensuring that ill property owners are at least aware of the program's 
possibilities. T - is felt that the most appropriate approach at this time 
would be to hire :wo staff on a temporary two month basis- It should be 
noted that L.I.P funds may be approved to promote housing rehabilitation 
through R.R.A.P. If this is approved it is anticipated that promotion 
fuiided through L. :.P. would immediately follow the temporary promotions 
proposed here. Hence, the continuous promotion and assisteince process 
could be maintained. 

The; Director of Finance advises that if Council chooses to take this action, 
fuiids for this staff could be transferred from the "Other Departments" 
accounts of the Planning Stage budgets for both programs, as charges against 
these appropriations have been less than anticipated when the estimates were 
prepared. The costs would be as follows: 


Temporary, at Planning Assistant II level 

Two Staff ($886. /month) for two months $3544.00 
+ Fringe Benefits 9% 319.00 

$3863.00 


Federal Share $1932.00 
Provincial Share 966.00 
City Share 965.00 


The Director of Planning therefore recommends: 

That Council authorize the hiring of two staff at the Planning Assistant 
II level on a temporary basis for two months to promote the Residential 
Rehabilitation Assistance Program in Cedar Cottage and Kitsilano and 
further that cost of this staff be provided by transferring funds from 
the "Other Departments" appropriations of the Cedar Cottage and Kitsilano 
N.I. P. Planning Stage budgets." 


The City Manager submits the foregoing report for the CONSIDERATION of Council. 


FOR COUNCIL ACTION SEE PA6E(S)f^^lil 
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(TRAFFIC 


FIRE AND TRAFFIC MATTERS 


CONSI DERATION : 

1. S :reet Closure - 19th Avenue, Oak Street to Laurel Street 
1 he City Manager sutaits the following report of the City Engineer: 

'Congregation Schara Tzedeck in a letter dated September 10, 1975, signed 
by Miss Myra Feinberg, requests permission to close to vehicular traffic, I9th 
Avenue between Oak Street and Laurel Street on Saturday, September 27, 1975 
from ( :00 p.m. to midnight, so that they may hold a religious service in the 
street . Approximately 500 people are expected to attend. This is an annual 
event, which has been approved by Council in previous years. On September 
17, 1'75, the applicant advised orally that they only require the portion of 
I9th / venue from Oak Street to the lane east. 

There are no objections to this closure from an Engineering or Police 
Deparl Tient standpoint, and transit service is not affected. 

Temporary signing together with barricades will be required. 

f hould Council approve the applicant's request to close to vehicular 
traffic, I9th Avenue from Oak Street to the lane east on Saturday, September 
27, 1' 75 from 6:00 p.m. to midnight, such approval should be subject to the 
folio; Lng conditions: 

] . The applicant enter into an arrangement satisfactory to the 
Director of Legal Services indemnifying the City against all 
possible claims which may arise from the closure. Such in- 
demnity to be in the form of Insurance in which the City of 
Vancouver is named insured. 

; . The costs of required signing and barricading be borne by 
the applicant. 

The cost of any additional street cleaning over and above 
normal street cleaning required following the closure, be 
borne by the applicant." 

' he City Manager submits the matter to Council for CONSIDERATION. 
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FINANCE MAT 



liE COMMENDATION 

1. Temporary AcconuTiodation - Oakridge Sub-Station . 


The Director of Permits j.nd "licenses reports as follows: 

"The Police Department reports that with the recent increase in the 
streng1:,h of the Patrol Division, they plan to transfer a Superintendent from 
the Traffic Division to the Patrol EKLvision, This Superintendent would be in 
charge of Patrol Divisions operating from the Oakridge Sub— Station and would 
have support staff in the form of an Administrative Officer (inspector) and a 
tjrpist. There is no practical way to accommodate these three staff members in 
the existing building. The desired date for transfer of the three persons 
mentioned is October 19, 1975 and the planned additions to the building cannot 
be completed for at least eight months, therefore the most practical solution 
is to lease a mobile office unit which woiild be t«nporarily located to the side 
of the existing Oakridge Sub-Station, 

With the graduation of Recruit Class #L from the B, C, Police College, on 
November 14, 1975, fifty-nine additional constables will be assigned to District 
3, working out of Oakridge, Parade room and related facilities, while inadequate, 
will suffice until completion of the new addition, however extra space will be 
required. It is recommended that the basement room now being used to store and 
issue reserve police equipment be utilized as locker space. This could be 
achieved by removing the wall between the existing locker room and unfinished 
storage area and finishing the walls and ceiling of the storage space to match the 
existing locker room. This proposal fits into the future plans for the extension 
and renovations of the Oakridge Sub-Station and would in effect reduce the total 
amount of work to be done in the future. Temporary storage facilities for the 
reserve police equipment can be found at 312 Main Street, 

The estimated cost to provide the necessary accommodation is as follows: 

(a) Portable Office - 


— Rent, heat & insurance for a period of 
12 months (including insurance premium 

by supplier) $ 2,700 

— Delivery and setting up unit including 
construction of a temporary wooden walk 
between the two buildings and electrical 
service connection ItSOO 

$ 4,500 

(B) Locker facility for additional Patrol Officers 2,500 

TOTAL $ 7«000 


The Comptroller of Budgets advises that if Coimcil approves the 
recommendations of this report the funds will be provided from Contingency Reserve, 

It is recommended that Council approve the funds in the amoiait of $7,000 
for the lease and installation of a portable field office for a period of 
approximately twelve months and for the extension of the present locker room 
facility. Funds to be provided from Contingency Reserve," 

The City Manager RECCMffiNDS the foregoing report of the Director of Permits 
and Licenses be approved. 


Cont ' d. . ./2. 
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■ . Investment Matters (Various Funds) July 1975 . 

The Director of Finance reports as follows: 

"(0 Security Transactions during the month of July 1975. 
(b) Summary of Securities held by the General and Capital Accounts. 

(a) GENERAL AND CAPITAL ACCOUNT TRANSACTIONS (PURCHASES) 

Maturity Maturity 


l!.ate 

Type of Security 

Date 

Value 


Term 

Annual 

Chartered Bank Deposit Receipts and Government Notes 

Cost 

Days 

Yield % 

I ul V 2 

DuilN Ul llUilLiCul 

Ann 1^/7^ 

<!;? ni7 ?3R 36 

$2,000,000.00 

44 

7 

15 


Rfl nk nf Mnnf rpfll 

U U 1 Jf sJ/ / \J 

1 nno ?09 59 

1 )UUU)^U^>^^ 

1 ,000,000.00 

1 

7 

.65 


Rnvprnmpnf nf Pflnflrlfl 

.iijlv 3/75 

U U 1 Jf sJ/ / \J 

1 000 ?09 59 

1 )UUU)^U^>^^ 

1 ,000,000.00 

1 

7 

.65 


Mprrflnfi 1p R;ink nf Pflnflrlfl 

.]ij1v 3/75 

2 000 397 26 

£.)UUU)^^ / m Lm\J 

2,000,000.00 

1 

7 

.25 


Mpv^ra n1" "i 1 P R^nk nf P^n^H^ 

.liilv 3/75 

u u 1 Jf nJ/ / J 

1 000 191 7R 

i 9 UUU ) 1 ^ 1 ■ / tJ 

1 ,000,000.00 

1 

7 

00 

■ \J\J 

3 

Pv^nwi nri ^ 1 R;^nk nf P^n^H^ 

riUVIilLrlul DuiliN Ul LfUiiuUu 

OC |J 1 >J I 1 \J 

9 n?Q 3Q7 ?fi 

2,000,000.00 

74 

7 

25 

* Cm\J 


Py^n\y"i nr "i ^ 1 R^nk nf P^n^H^ 
riUVlllLrlul DuiliN Ul UuiluUu 

npr 1/75 

7 063 ?95 R9 

2,000,000.00 

151 

7 

.65 


Mpv^ra n1" "i 1 P R^nk nf P^*nriH^ 

IICI LrUilLI IC DuiiiN Ul 1 1 UU u 

Jul 14/75 

U U 1 1 "t/ / \J 

501 054 79 

^U 1 jU^^B / J 

500,000.00 

11 

7 

.00 


Mprrflnf i 1p R^nk nf Pfln^rlfl 

lICi LrUllLI IC DUlliN Ul UUllUUU 

Jul 15/75 

4 009 205 48 

4,000,000.00 

12 

7 

.00 


Mprr^inf i 1p R^nk nf PflnflH^i 

llCiVrfUllUIIC UUlliN Ul UUllUUU 

Jul lfi/75 

751 R69 R6 

750,000.00 

1 3 

7 

.00 


Mpv^ra n1" "i 1 P R;^nk nf C^riAr^A 

1 IC 1 L>u ilLI IC DuiliN Ul UuiiuUu 

Ann 1/7R 

? 01 1 5?0 55 

2.000 000.00 

29 

7 

25 

» Cm\J 


1 IC lL>uilLI IC DuilN Ul UullClUu 

Ann ^^/^^ 


3,000,000.00 

43 

7 

30 


Mpv^r'an "hi 1 P R;^nk nf P^n^H^ 

lie iLrUilLI IC DuiliN Ul 1 luUu 

.lulv 7/75 

7 001 315 07 

Cm ) UU 1 ) ^ 1 ^ • U / 

2,000,000.00 

4 

6 

.00 


Mpv^r'an1""ilp R;^nk nf P^ n ^ 
lie 1 L>u ilLllC DuiliN Ul Uu 1 1 uUu 

•jKzyj 1 \j/ / \j 

7 000 000 00 

Cm )UUU )UUU • UU 

1 ,970,516.75 

74 

7 

.38 


R^nniiP P^n^rlnpnnp N^t 

Duil^UC UuilClUJCIiliC MuL. 

Dpr 

1 7*^5 ?85 79 

1 ,677,501 .60 

165 

7 

62 

> yjCm 


R^nniiP P^n^rlnpnnp N^t 

Duil^UC 1 luU J C 1 1 1 IC liu L ■ 

Nnv ld/7R 

llU V 1 *t/ / J 

1 985 ?49 71 

1 ,931 ,983.08 

134 

7 

.51 


DullN U 1 J lUil Li Cu I 

U U 1 Jf ^ I 1 -J 

1 nnn oq^ 8q 

1 ,000,000.00 

1 

3 

.50 


Darliv. ul riUrlLical 

O U 1 Jf t/ / \J 

7 nnn ifid 38 

2,000,000.00 

1 

3 

00 

4 

rlcrL-arlLl Ic DctriK Ul uailaUa 

111! m/7Ci 

7 nnd nfia dQ 

2,000,000.00 

11 

p. 

U 

75 


rlfcfr L-dri L II c DarlK U i uariaUa 

111! 17/71; 

7R1 an"? na 

750,000.00 

13 

p. 

u 

75 


DarlK OT rluriLrcal 

111! 

U 1 1 0/ / D 

1 nm ana 77 

1 ) UU 1 ) ouo . cc 

1 .000.000.00 

11 

U 

00 

UU 


DarlK UT riOntrca 1 

111! '^^ /7^ 

U 1 O \ / / D 

1 Rn7 7fi7 1? 

1 .500.000.00 

27 

7 

00 


Do\/al Dsn!/ o^ ^^ana^a 

KOya 1 DarlK OT UanaQa 

ou ly / / / D 

7 nnn a?i q? 

^ )UUU iOC 1 . 

2.000.000.00 

3 

i; 

00 

UU 


Da rlLj Uc Uu rlaUlcrlrlc Hat. 


1 ??1 Q?ti 48 

1 .200.000 00 

90 

7 

41 


DanniiP P^n^rlnpnnp N^t 
Dari^uc uariauicriric iiat. 

Oct 15/75 

7 n4? 441 64 

7 000 000 00 

Cm 9 UU U 9UUVJ ■ \J\J 

103 

7. 

52 


DanniiP P^n^Hnpnnp 
DariLjuc uariauicriric iiat. 

Nnv ld/7R 

ll U V 1 t/ / J 

9 055 8?3 56 

2.000.000 00 

133 

7 

66 


Ranniip P^n^Hnpnnp 
Dari^uc uariauicriric iiat. 

Dpr ?/7R 

1 n31 73n 68 
1 ) u nj 1 ) / ^u > utj 

1 ,000,000.00 

151 

7 

67 


RanniiP P^n^Hnpnnp N^t 
Dari^uc uariauicriric iiat. 

Dpr 1R/7R 

9 n7n 36? 74 

2,000,000.00 

164 

7 

83 

7 

Pan T mo R a n 1^ of Po mmQ v^r'Q 
uarl> imp. DarlK ul Uuiiilllci Lc 

liU V O/ / J 

1 ^"^7 118 ?? 

1 .500.000.00 

1 19 

7 

59 


pAn Tmn R^nk nf Pnmmp v^r'P 
Uuri. iiiifj* DariN ui l«uiiiiiicil>c 

Nnv 90/1^ 

llU V Cm U/ / ^ 

1 n?8 ?80 55 

1 .000.000.00 

136 

7 

59 


RanniiP P^n^rlnprinP N^l" 
Daii^uc oariauicriric iiat- 

Ort 1/75 

1 5?6 542 19 

1 ^ sJ Cm\J ^ Cm m 1 J 

1 ,500.000.00 

86 

7 

51 


R;^nk nf Ry^"i1""ich Pnlumhi^ 
Darii\ Ul Di 1 Lioii uuiuiiiuia 

Julv R/75 

U U 1 Jf o/ / ^ 

3 000.571 23 

^)UUU)^/ I » Cm \J 

3,000,000.00 

1 

6. 

95 


Pv^nwT nrn R;^nk nf P^n^H^ 
riuviriLriai Darir\ ui uaiiaua 

Dpr 15/75 

4 136.033 97 

4,000,000.00 

161 

7 

71 

8 

Banque Canadienne Nat. 

Dec 12/75 

500,000.00 

484,273.00 

157 

7 

55 


Mercantile Bank of Canada 

Oct 15/75 

2,039,600.00 

2,000,000.00 

99 

7 

30 


Banque Canadienne Nat. 

Dec. 16/75 

1,487,865.09 

1,439,420.51 

161 

7 

63 


Banque Canadienne Nat. 

Nov 14/75 

2,481 ,830.30 

2,417,327.40 

129 

7. 

55 

9 

Banque Canadienne Nat. 

Oct 15/75 

990,004.53 

970,666.72 

98 

7. 

42 


Banque Canadienne Nat. 

Dec 15/75 

1 ,239,672.79 

1 ,199,845.16 

159 

7. 

62 

14 

Mercantile Bank of Canada 

Jul 15/75 

600,106.85 

600,000.00 

1 

6 

50 


Bank of Montreal 

Jul 15/75 

4,800,591 .78 

4,800,000.00 

1 

4. 

50 

15 

Mercantile Bank of Canada 

Aug 15/75 

1 ,710,323.42 

1,700,000.00 

31 

7. 

15 


Mercantile Bank of Canada 

Sep 15/75 

998,100.74 

985,842.80 

62 

7. 

32 


Toronto- Domini on Bank 

Aug 29/75 

4,741 ,372.88 

4,700,000.00 

45 

7. 

14 


Toronto-Dominion Bank 

Sep 22/75 

1 ,013,724.38 

1,000,000.00 

69 

7. 

26 


Mercantile Bank of Canada 

Aug 11/75 

496,539.07 

493,919.40 

27 

7. 

17 

16 

Royal Bank of Canada 

Oct 17/75 

1 ,834,397.26 

1 ,800,000.00 

93 

7. 

50 

17 

Mercantile Bank of Canada 

Jul 22/75 

1 ,000,958.90 

1 ,000,000.00 

5 

7. 

00 

21 

Mercantile Bank of Canada 

Jul 22/75 

500,095.89 

500,000.00 

1 

7. 

00 

22 

Bank of Canada 

Jul 31/75 

2,498,834.76 

2,494,498.43 

9 

7. 

05 

28 

Mercantile Bank of Canada 

Jul 31/75 

1 ,500,863.01 

1,500,000.00 

3 

7. 

00 


Mercantile Bank of Canada 

Jul 31/75 

1 ,500,832.19 

1 ,500,000.00 

3 

6. 

75 

31 

Bank of Montreal 

Sep 30/75 

1,012,701.37 

1 ,000,000.00 

61 

7. 

60 


Bank of British Columbia 

Dec 31/75 

2,583,102.05 

2,500,000.00 

153 

7. 

93 


Bank of Nova Scotia 

Jan 2/76 

1 ,551 ,277.40 
96,132,395.00 

1 ,500,000.00 
94,865,794.85 

155 

8. 

05 


Cont'd. . ./3. . . 


AUG 11 1970 

Board of Administration, 


August 7, 1970 


407 

(WORKS - 4) 


Clause 3.Co.nt/d. 


Subsequent to the receipt of the Notice, information was received 
on the holding of hearings and in connection with this, the 
Corporation Counsel advises: 

"Notice has been received from the Railway Transport 
Committee advising that it has ordered the Canadian 
Pacific Railway to continue to operate certain of its 
transcontinental operations and that the Company is 
to file a submission with the Committee outlining a 
plan for the rationalization of such trains. 

A brief has been filed (copies of which are on file with 
the City Clerk) in which the Canadian Pacific Railway 
proposes an increase in certain fares and reduction of 
service in the winter months. 

The notice further indicates that a public hearing will 
be held in Vancouver commencing August 27 for the purpose 
of receiving submissions on the subject from any interested 
parties . " 

Your Board brings this item forward for the CONSIDERATION and 
INFORMATION of Council. 


FOR ADOPTION SEE PAG£(S) 
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Clause No. 2 Continued. 


SINKING FUND TRANSACTIONS (PURCHASES) 


Maturity Maturity Term Yield 

: Type of Security Date Value Price Cost Yrs/Mos % 

Debentures 

9 Ont. Hydro & Power Comm. 8.5% 

Sept. 15/76 ext. Sept. 15/96-8. 25% 400,000.00 100.50 402,000.00 1/2 8.08 

15 City of Van. 9% Jul 15/90 10,446.60 100.00 10,446.60 15/0 9.00 

City of Van. 9% Jul 15/90 882,921.00 100.00 882,921.00 15/0 9.00 

City of Van. 9% Jul 15/90 2,233,348.68 100.00 2,233,348.68 15/0 9.00 


3,526,716.28 3,528,716.28 


Chartered Bank Deposit Receipts 
and Government Notes 


15 Mercantile Bank Aug 20/75 1 ,492,236.87 1 ,481 ,758.20 36 days 7.17 

5,018,953.15 5,010,474.48 


Cemetery Perpetual Care Fund (Purchases ) 
Debentures 


16 

City of Van. 

5.00% 

May 1/78 

1,000.00 

90. 

87 

908.70 

2/9 

8. 

75 


City of Van. 

5.75% 

Oct 15/77 

2,000.00 

93. 

98 

1,879.60 

2/3 

8. 

75 


City of Van. 

5.50% 

Mar 1/78 

2,000.00 

92. 

51 

1,850.20 

2/7 

8. 

75 


Ci ty of Van . 

6.25% 

Apr 15/80 

1 ,000.00 

90. 

44 

904.40 

4/9 

8. 

75 

23 

City of Van. 

8.00% 

Apr 2/93 

2,000.00 

80. 

00 

1 ,600.00 

17/8 

10. 

50 





8,000.00 



7,142.90 





SUMMARY OF SECURITIES HELD IN GENERAL & CAPITAL ACCOUNTS ONLY 

AS AT JULY 31/75 


Type of Security 

"t Term 


'tered Bank Deposit Receipts 
and Government Notes 

The City Manager RECOMMENDS that the report 
Investment Matters (Various Funds) for July 


Par or Maturity Value Cash or Book Value 

$89.554,490.32 $87,409.391.26 " 

of the Director of Finance on 
1975 be approved. 


Cent ' d. . ./4 . • 
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INFORMATION 

3. Tender Awards 


The Purchasing Agent reports as follows: 

"In accordance with Council policy contracts for the following supplies 
were awarded by the City Manager/authorized City Officials: 

Trucks 

Fire Department Work Jackets 
Automotive Gasoline & Diesel Fuel 

Automotive & Automotive Equipment Bearings & Seals 
Traffic Signal Equipment 

Copies of the details of these Tender Awards are attached. 

The City Manager submits the foregoing report for Council's 
INFORMATION. 


FOR COUNCIL ACTION SEE PAGE(S) ii. 
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(PERSONi^EL - 1 ) 


PERSONNEL MATTERS 


REGOmENDATION 


1 . Increase in Maximum Age for Pire 
Fighter Recruits 

The Director of Personnel Services reports as follows: 

"At present the required age for entry as a recruit into the 
Vancouver Fire Department is a minimum of 21 years of age and 
a maximum of 26 years of age. Fire Chief A. Konig has requested 
a change in the maximum age for Fire Fighter Recruits to 28 years. 

Selection of Fire Fighter recruits over the last number of years 
gives evidence to show that candidates are more often selected 
from the upper age range (24-26) than from the lower age range 
(21-23). The reason for this predominance of selection from 
the upper age range is invariably attributed to the maturity of 
the candidate's preparedness' for this occupational goal. 

In view of the number of recruits required each year, it is 
believed that increasing the maximum recruiting age will enhance 
the quality and quantity of eligible recruits. 

I concur with the Fire Chief's request and recommend that the 
maximum age for Fire Fighter recruits be increased to 28 years. 

Should Council approve this request I recommend the Director of 
Legal Services prepare the necessary amendments to the Fire 
Dei)artment By-law No. 2748." 

The City Manager RECOMMENDS that the above recommendation of the 
Diiector of Personnel Services be approved. 


FOR COUNCIl ACTION SEE PAGE(S) 
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(PROPERTIES - 1 ) 


PROPERTY MATTERS 


RECOMMENDATION 


1 . 


REPLACEMENT OP RETAINING WALL 

900 East 12th Avenue 

Lots 1 & 2, Block 173A, D.L. 26i^ 


The Acting Supervisor of Property and Insurance reports as follows :- 



"The subject property was acquired by the City in 1914. The improve- 
ments consist of a two-storey building, erected originally as a fire 
hall, which has been occupied by the Boys' Club since 1939. On 
April 10th, 1972, Council granted a renewal of their lease of this 
property and an additional property located at 395 East 6th Avenue for ; 
further five-year period. This lease commenced January 1st, 1972, 
at a nominal rent of $1.00 per annum for each property. Council also 
approved a total allowance of $3,000.00 on both buildings over the 
lease period. This allowance ($3,000.00) was to cover normal main- 
tenance and repairs and did not take into consideration any major 
repairs or alterations. 

The site grade at 900 East 12th Avenue is approximately four feet 
higher than the adjacent privately-owned property to the east and 
has been retained by sixty feet of concrete wall and sixty feet of 
wood planked bulkhead. These retaining walls are now collapsing 
and must be replaced. We have received the following prices to 
remove the existing walls and erect a reinforced concrete wall along 
the approximately 120' east property line. 


It is RECOMMENDED 

That the Actinq Suiaervisor of Property and Insurance be author- 
ized to award a contract to Dan Rae Building Contractor Ltd. for the 
erection of the above-mentioned retaining wall at a cost of $5,823.00 
as an additional expense over and above the $3,000.00 allowance 
granted under the terms of the existing lease to the Boys' Club. This 
amount to be charged to Account Code 9407/182." 


The City Manager RECOMMENDS that the foregoing Recommendation of the 
Actincj Supervisor of Property and Insurance be approved. 


Dan Rae Building Contractors Ltd. 


$5,823. 00 


Ray-Bilt Contractors Ltd. 


$5,960.00 


J. Comparells Construction 


$6,744. 00 




PART REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


September 18, 1975 


A meeting of the Standing Committee of Council on Community 
Services was held on Thursday, September 18, 1975, in the No. 2 
Committee Room, Third Floor, City Hall, at 3:30 p.m. 

PRESENT: Alderman Rankin, Chairman 

Alderman Boyce 
Alderman Marzari 
Alderman Sweeney 
Alderman Volrich 

CLERK: R. Demofsky 


RECOMMENDATION : 

1 . Indian Friendship Centre 

On March 18th, 1975, Vancouver City Council unanimously approved 
the recommend ition of the Community Services Committee: 

"THAT City Council approve in principle the establishment of 
a new Indian Friendship Centre in Vancouver City." 

In relation to this recommendation, Vancouver City Council 
received for information the following resolutions of the 
Community Services Committee: 

"THAT the Supervisor of Property and Insurance and the Director 
of Social Planning examine the request of the Vancouver Indian 
Friendship Centre for City land and report back to the Community 
Services Committee (March 18th, 1975); 

"THAT the Director of Social Planning arrange a meeting between 
the Indian Friendship Centre and S . P . . T . A .* to consider the 
feasibility of their joint use of Site No. 1 (W S Hawks Street 
between Prior and Malkin Streets) and report back to the 
Community Services Committee, such report to also include 
whether SPOTA will receive the necessary Federal funding 
for its Greenhouse project on this property (April 22nd, 1975); 
and 

"THAT the Director of Planning examine Sites No. 1 and No. 2 
and report back to the Community Services Committee on the 
appropriateness of these sites for a new Indian Friendship 
Centre as proposed in their brief of March 6th, 1975 (April 
22nd, 1975)." 


Submitted this day for the Committee's consideration was a 
City Manager's Report dated September 9, 1975, which srated in part: 

"The Vancouver Indian Centre Society has requested that the City 
lease to them about 1 1/4 acres of land for the construction of a 
new Friendship Centre in Vancouver. The Society requested a 50 
year lease at a nominal rent of $1.00 per year. 

After several preliminary discussions with the Standing Committee on 
Community Services, the choice for a site was reduced to two alternative 
locations. The first choice, referred to as Site 1, was a 4.37 acre 
parcel on the west side of Hawks Avenue between Prior Street and 
Malkin Avenue, zoned M-2 Industrial. The second choice, referred 
to as Site 2, was a 1.24 acre parcel on the east side of Raymur Avenue 
between Williams Street and Malkin Avenue, also zoned M-2 Industrial. 
(Appendix 2 of the Report contains a map indicating the precise 
geo}»raphic location of the sites). 


Cont 'd 
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Thf Directors of Social Planning and Planning, in conjunction with the 
Supervisor of Property and Insurance, were requested by Council to: 

(1) examine the request of the Vancouver Indian Friendship Centre 
for land; 

(2) assess the appropriateness of Sites 1 and 2 as alternative 
sites for a new Indian Friendship Centre; and 

(3) determine the feasibility of joint use of Site 1 by S.P.O.T.A. 
and the Vancouver Indian Centre Society, and the likelihood 

of S.P.O.T.A. receiving the necessary Federal funding for its 
Greenhouse and Gardening Project. 

The Directors of S jcial Planning and Planning report that: 

(1) the area conraining Sites 1 and 2 more than adequately satisfies 
the social planning criteria for locating the new Indian 
Friendship C intre in the City (see Section E, pages 3 - 4 of 
the Report ) ; 

(2) in terms of )hysical planning criteria. Site 1 is preferable 
to Site 2 as a site for the Centre (see Section F, pages 4-5 
of the Repor:); 

(3) Site 1 with in area of 4.37 acres is large enough to accommodate 
both the new Indian Friendship Centre (1.1 acres) and possible 
local needs of Strathcona residents for additional recreation 
facilities and open space (the remaining 3.27 acres); and 

(4) The Minister of State for Urban Affairs has advised the City 
that the Federal Government has postponed indefinitely the 
further funding of projects under the Canadian Urban Demonstration 
Program. Hence, the Strathcona Greenhouse and Gardening 
Project will not be funded by the Federal Government. 

The Directors of Social Planning and Planning therefore RECOKMEND, and 

the Supervisor of Property and Insurance, and the Chief Constable 
concur : 

A. THAT Vancouver City Council approve the creation of a site 

at least one (1) acre in area at the north west corner of Lot 
B, Lot 1, District Lot 181, 196, 2937 (w/s Hawks Avenue between 
Prior and Malkin Streets) and that the site thereby created be 
leased to the Indian Friendship Centre Society for a period of 
50 years at a nominal rent of $1.00 per year for the purposes 
only described in this report, AND 

B. THAT Vancouver City Council request the Director of Social 
Planning, in conjunction with the Director of Planning, 
the Parks Board and the Strathcona Joint Committee, to 
examine the need for open space and recreation facilities 
in the Strathcona Area, particularly in relation to the 
future use and development of the land remaining in Lot B, 
Lot 1, D.L. 181, 196, 2937 (w/s Hawks Avenue between Prior 
and Malkin Streets)." 

Following brief discussion, it was, 
RECOMMENDED , 

THAT the two recommendations in the above noted City 
Manager's Report dated September 9, 197 5, be approved. 


* * * 


FOR COUNCIL ACTION SEE PA6E(S) .., 
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PART REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


SEPTEMBER 18, 1975 


A meeting of the Standing Committee of Council on Planning and 
Development was held on Thursday, September 18, 1975 in the No. 1 
Committee Room, Third Floor, City Hall, at approximately 3:45 P.M. 


PRESENT: Alderman Bowers, Chairman 
Alderman Bird 
Alderman Cowie 
Alderman Harcourt 

ABSENT: Alderman Kennedy 

COMMITTEE CLERK: M. L. Cross 


RECOMMENDATION 

1. Status Report re Proposed Downtown Rezoning 
Public Hearing - September 25, 1975 

The Committee considered a report of the City Manager dated 
15th September 1975 wherein the Director of Planning describes the 
work being done to prepare for the Downtown Public Hearing on 25th 
September, outlines major items of concern, explains the boundary 
changes made on 5th September 1975 and recommends certain text 
changes . 

The report states in part: 


"C. EXPLANATION OF THE BOUNDARIES OF THE PROPOSED DOWNTOWN DISTRICT 

1 . Changes made September 5, 1975 

The boundaries now being submitted to Public Hearing as shown 
on the Proposals as amended September 5, 1975 incorporate the 
following changes :- 

These are numbered on the map attached. 


Area 1 , north side of Pender from Bute to Cardero - The line has 
been defined to ensure exclusion of the waterfront lots now zoned 
M-1 Industrial. 

Area 2 , north side of Cordova from Granville to Richards - The 
boundaries now include the C.P.R. station. 

Area 3 , northwest corner of Hastings and Main - The site of the 
Ford Building was clearly identified. 

Area 4, Burrard Street from Pacific to Beach - This is to include 
a residual area not included in the West End District and the 
False Creek District. 



Continued on Page 2. 
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Clause No. 1 Continued 

11 . Further Possible Boundary Change for Consideration 

The boundary of an area to be re-zoned may be reduced at a 

Public Hearing, but not expanded. It now appears reasonable 

that the following area should be excluded from the re-zoning 

to a Downtown District, shown on the map attached as Area 5. 

Area 5 , north of Cordova Street extension west of Howe Street 
This small parcel is north of Lots 1 and 2, Sub-lot A, Block 
16, D.L. 541. 


Although it lies below the embankment at the edge of Downtown 
and is owned by the CP. Rail and is used as part of their water- 
front railyards, through a historical accident, it is presently 
zoned CM-1 . 


Council may wish to exclude it and consider it as part of the 
waterfront zoning district. 

D. TEXT CHANGES RECOMMENDED 


The following recommended changes do not include minor editorial 
changes required in drafting of the actual By-law after the 
Public Hearing. 

1 . Downtown Zoning 

- Downtown Zoning (i) Amendment to Zoning By-law 

Page 2, Clause 5. Add the words: "Unless otherwise approved 
by the Director of Planning pursuant to Section 3(14) of the 
Zoning and Development By-law." Comment: This refers to 
applications of a minor nature which may be approved by the 
Director of Planning. 

- Downtown Zoning (ii) Official Development Plan 

Page 3, clause 5, line 4. Add the words: "considered inap- 
propriate" after the word "developments." Comment: To emphasize 
the intent to distinguish between different types of office 
activities. 

- Downtown Zoning (ii) Official Development Plan 

Page 11, line 10, Insert: "and clause 3 below" after 
"guidelines". 

- Downtown Zoning (ii) Official Development Plan 

Page 12, clause 3, delete clause 3 and insert the following: 
"3. Within the Downtown District, residential floor area may 
be substituted for commercial floor area, provided however 
that in no case shall the density (Floor Space Ratio) of 
residential use exceed 3." Comment: To make clear the in- 
tention that residential development up to a maximum F.S.R. 

is permitted in any location in the downtown. 

- Downtown Zoning (ii) Official Development Plan 

Page 17, clause 3, line 2, delete the words: "Within the 
area denoted by the letter B on Map Four" Comment: To 
provide for temporary parking in the Downtown core, subject 
to conditions. These conditions will be reported to Council 
at an early date for the guidance of the Development Permit 
Board. 


Continued on Page 3. 
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Clause No. 1 Continued 


11 . Downtown Guidelines 

- (ii) Design Guidelines 

Page 13, clause 424, noise conditions. Substitute the word 
"City" for G.V.R.D." 


A memorandum from the Director of Planning dated 18th 
September 1975, proposing the following text amendment, was 
distributed at the meeting: 


Downtovjn Zoning 

(ii) Official Development Plan 


Section 5. Parking and Loading 

Delete Clause 3, Page 17 and insert the following: 

"3. Surface parking is not permitted except as follows: 

(a) Surface parking as a separate use may be permitted for a 
temporary period not exceeding five years, subject to such 

conditions as may be prescribed by the Development Permit 
Board. 

(b) Surface parking as an accessory use, limited in number, may 

be permitted where in the opinion of the Development Permit 
Board, there are special peculiarities of the site or the 
development. 

Any approval granted pursuant to this clause shall be in accordance with the 
Design Guidelines." 


RECOMMENDED 

THAT the text changes and boundary adjustments 
outlined above be referred to the Public Hearing 
on 25th September 1975. 


FOR COUNCIL ACTION SEE PA6E(S) 



CITY OF VANCOUVER 
SPECIAL COUNCIL - SEPTEMBER 25, 197 5 


PUBLIC HEARING 

A Special Meeting of the Council of the City of Vancouver 
was held on Tuesday, September 25, 1975, at 7:30 p.m., in the 
Council Chamber, third floor. City Hall, for the purpose of 
holding a Public Hearing to amend the Zoning & Development By-law. 

PRESENT: Mayor Phillips 

Aldermen Bird, Bowers, Boyce , Cowie, Harcourt, 
Kennedy, Marzari, Rankin, Sweeney and 
Volrich 

CLERK TO THE COUNCIL : M.L. Cross 

MOVED by Aid. Rankin, 
SECONDED by Aid. Bowers, 

THAT this Council permit the agenda to be varied to consider 
a By-law to amend By-law #4876, being the Development Permit Board 
and the Development Permit Advisory Panel By-law. 

- CARRIED UNANIMOUSLY 

BY-LAW TO AJIEND BY-LAW NO. 4876 , 
BEING TEE DEVELOPMENT PERMIT BOARD 
AND THE DEVELOPMENT PERMIT ADVISORY 
PANEL BY-LAW 


MOVED by Aid. Rankin, 
SECONDED by Aid. Cowie, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments , it was 

MOVED by Aid. Rankin, 
SECONDED by Aid. Cowie, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Boyce, 
SECONDED by Aid. Rankin, 

THAT the Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair, to consider proposed amendments to 
the Zoning and Development By-law. 

- CARRIED UNANIMOUSLY 

1. Application to Amend the Zoning 
and Development By-law for 
Downtown Zoning 


(a) To amend the Zoning and Development By-law No. 3575, 
establishing a new Comprehensive Development District 
to be known and described as "Downtown District (DD)", 
and any necessary consequential amendments. 

(b) Proposed By-law to Amend the Zoning and Development 
By-law No. 3575 

To amend the Zoning and Development By-law No. 3 575, to 
re zone that area commonly known as Downtown as outlined 
in black on the attached Plan Z-178 from (RM-4A) Multiple 
Dwelling District; (CM-1) Commercial District (General) ; 
(CM-lA) Commercial District (General) ; (CM-2) Commercial 
District (General) ; (CM-2A) Commercial District (General) 
(C-5) Commercial District (Amenity Commercial) ; (P-1) 
Parking District and (M-2) Industrial District to a 
Comprehensive Development District to be known and 
described as "Downtown District (DD)". 


cont'd. . . . 


Board of Administration, August 7, 1970 (SOCIAL - l) 


SOCIAL SERVICE & HEALTH MATTERS 


INFORMATION: 


1 . Opportunities Incentive Program 

The Acting Social Service Administrator reports as follows: 

"Council, on July 20, 1970, received a letter from 
Miss Kathrine Layton, who was a recipient of Social 
Assistance, setting forth certain complaints about 
the Opportunities Program and the operation of the 
Opportunities Office which is located at Cedar Cottage 
Neighbourhood House located at 22nd Avenue and Victoria 
Drive . 

The Opportunities Program has been in operation for 
almost a year and at the present time there are about 
250 persons receiving Opportunities payments of $50.00 
per month for the required minimum of 30 hours employment. 

Opportunities Allowance payments are approved by Mrs. E. 
Keays of the Social Service Department who also is the 
liaison person with the Opportunities Office. The 
Opportunities Office is administered by a fulltime 
manager, Mrs. Laurie Walker, who is aided by some other 
mothers on Opportunities Allowance. The office was 
financed and administered by the Neighbourhood Service 
Association who, in April, 1970, requested operating 
grants from the Provincial Government through the 
Community Services Co-ordinating Committee. 

A special Committee, chaired by the Acting Social Service 
Administrator, was struck to study possible methods of 
financing the Central Office Services which seems 
essential if the Program was to operate effectively. 
The special Committee recommended that, in addition to 
the $50.00 per month Incentive payment to the individual 
recipient, an additional payment up to $3.00 per 
individual in receipt of Opportunities Allowance be made 
from Social Assistance Funds to finance operation of the 
Incentive Opportunities Office. This recommendation 
was adopted and approved by the Provincial Department 
of Rehabilitation and Social Improvement. A statement 
of monthly operating expenses is being made of $2.80 per 
case. While Social Assistance funds are being used to 
finance the Opportunities Office, the supervision of 
the office is the responsibility of Neighbourhood Services 
and the Social Service Department would have no way of 
directly intervening in its operation. 

Copies of Miss Layton 's letter will be forwarded to the 
Opportunities Steering Committee for their information. 

The attached report outlines the objective of the 
Opportunities Program and lists some of the jobs being 
done in the community by persons receiving Opportunity 
Allowance . " 

Your Board 

Submits this matter to Council for INFORMATION. 


(Copies of Miss Layton' s letter are circulated) 


Special Council (Public Hearing), September 25, 1975 2 

Application to Amend the Zoning and 
Development By-law for Downtown 
Zoning (continued) 


NOTE : FURTHER RECOMMENDED by the Director of Planning: 


"That the Ford Building (Lots 9 & 10, Block 9, 
D.L. 196) located at the northwest corner of 
Main Street and Hastings Street be excluded 
from the Downtown rezoning." (This area is 
located in the proposed Downtown Eastside 
Rezoning Application) . 

(c ) Proposed Official Development Plan By-law 

To consider a By-law adopting an Official Development Plan 

relating to the proposed amendment to the Zoning and 

Development By-law No. 3575, creating the "Downtown 
District (DD)". 

(d) Downtown Guidelines 

To consider the Downtown Guidelines, as described below: 

(i) Planning Policies 
(ii) Design Guidelines 
(iii) Character Areas. 

An application has been received from the Director of Planning 
to establish a new Comprehensive Development District to be known 
and described as "Downtown District (DD) " to rezone the area 
commonly known as "Downtown" outlined on Plan Z-178, to consider 
a By-law to adopt an official development plan and to consider 
Downtown guidelines. (The draft By-laws, draft plans, draft official 
development plan, and draft Downtown guidelines are on file in the 
City Clerk's Office). 

The application was approved by the Director of Planning and 
the Vancouver City Planning Commission. The Vancouver City Planning 
Commission, because of the complex nature of the documents, wish to 
record a number of specific concerns. (The report containing these 
concerns is on file in the City Clerk's Office). 

Mr. R. Spaxman, Director of Planning and Mr. D. Hickley, Assistant 
Director, Central Area Planning, reviewed the draft proposals for 
Council . 

The following speakers were heard: 

Hon. Gary Lauk, Minister of Economic Development and Mr. Emery 
Barnes, MLA, expressed some concerns that apply to their West 
End constituents i.e. the traffic plan for Downtown should be 
further studied to take into account how it would affect the 
West End residents. They urged Council to pass a demolition 
By-law. 

Mr. Bernard Clynch felt the Downtown plan should have a safe- 
guard re demolition written into the By-law. 

Mr. Brian Calder presented a brief on behalf of the Greater 
Vancouver Real Estate Board indicating that the proposed 
inducement to developers to provide residential accommodation 
within their project should be introduced and suggested a 
more flexible policy towards parking within new developments. 

Ms. M. Courvoisier presented a brief on behalf of the West End 
Traffic Committee expressing concern re the Downtown Pedestrian 
and Street Traffic Plan and suggested that endorsation of the 
traffic plan be delayed until a comprehensive study is undertaken 
of its effects on the West End traffic patterns and its social 
and environmental impact on the residents. 


cont ' d. 
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Application to Amend the Zoning and 
Development By-law for Downtown 
Zoning (continued) 


Mr. R.H. Street presented a brief on behalf of Rideau Investments 
Ltd. , requesting that the boundaries of Density Area G be 
amended to allow their property to revert to 6.0 FSR which 
was proposed in April, 1975, and upon which they appointed 
architects to prepare a development scheme. When the boundary 
was changed in July, 1975, the density dropped to 3.0 which is 
not economically feasible for their development scheme. 

Mr. B. Eriksen, DERA, urged Council to consider a demolition 
By-law as part of the proposals. 

Mr. Sol Jackson presented a brief on behalf of the Committee of 
Progressive Electors opposing the rezoning proposals and 
advising that COPE feels the appeal process should be with 
Council, not the Board of Variance. 

Ms. M. Thiel presented a brief on behalf of the West End and 
Downtown Ratepayers' Association requesting Council to postpone 
any down zoning in the City of Vancouver and to reconsider the 
increase of the density in the West End and continuous erosion 
of West End streets from through traffic coming into and out 
of the Downtown core. 

Messrs. D. Dickhout and J. Arnad of the West End New Democrats, 
requested that Council amend the Charter to withhold demolition 
permits in any area of the City and expressed concern that the 
West End would become the "dumping ground" for traffic. 

Mr. G. Thomson presented a brief on behalf of the Downtown 
Business Association noting that the Association supports the 
proposed new Downtown zoning and development regulations as a 
positive step forward - certain modifications will be needed 
as further experience is gained. 

Ms. Olivia Mott requested that before any endorsation is give 
to the draft plan for the Downtown, a comprehensive study be 
made of the impact on the residents in the West End. 

Mr. F. Lowther, a resident of the Hastings-Sunrise Area, advised 
that what is happening in the Downtown, affects the Hastings- 
Sunrise area and the whole of the City of Vancouver; low and 
medium income residents in the West End are being displaced 
and he feels the Downtown plan should contain provision for 
a demolition By-law. 

A representative of the First United Church expressed concern 
that the West End would be seriously affected by the proposed 
Downtown plan. 

Mr. John Olsen presented a brief on behalf of the Community 
Alternatives strongly supporting the adoption of the guidelines 
proposed by the Downtown Planning Team. 

Mr. H.P. Penz spoke in support of the proposed By-laws. 

Mr. R. Mclntyre of the West End Community Resource Board, expressed 
concern about traffic being re-routed through the West End to take 
pressure off of Downtown streets and urged a study be carried out 
so the people living in the West End will see how the Downtown 
proposals will affect them. 

Mr. T. Osborne expressed concern that considerations other than 
commercial and industrial usage should be looked at in the 
proposals . 


cont'd. 
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Application to Amend the Zoning 
and Development By-law for Downtown 
Zoning (continued) 


Dr. W.G. Hardwick stated that there are a number of areas in 
the By-law where little is written - it may be possible for 
new guidelines to be passed by resolution of Council without 
a Public Hearing process but wherever possible, there should 
be some opportunity for the public to speak to any new 
guidelines . 

Two briefs had been submitted to which no one spoke; one from 
the Building Owners' and Managers' Association of Vancouver 
who agreed in principle, with some reservations, to the new 
zoning guidelines and to the method of implementation and 
one from Davis & Co., Solicitors for the Bay, reiterating 
their request made to the Standing Committee on Planning and 
Development that the boundaries be changed to include their 
property in the FSR 9.0 rather than FSR 5.0 density areas. 

(Copies of the briefs referred to 
are on file in the City Clerk's 
Office) 

The Mayor called for further speakers for or against the 
rezoning proposals and no others appeared. 

MOVED by Aid. Bowers, 

THAT the briefs, communications and representations be 
received, and consideration and decision on the rezoning application 
be deferred to September 30, 1975. 

- CARRIED UNANIMOUSLY 


The Council recessed at approximately 10:10 p.m. to reconvene 
on September 30, 1975, at 2:00 p.m. 


The Special Council, in Committee of the Vvfhole, reconvened at 
approximately 2:00 p.m., in the Council Chamber, with Mayor Phillips 
in the Chair, and the following members pres€,nt: 

PRESENT: Mayor Phillips 

Aldermen Bird, Bowers, Boyce, Cowie, Harcourt, 
Kennedy, Marzari, Sweeney and Volrich 

ABSENT: Alderman Rankin 

CLERK TO THE COUNCIL : M. Kinsella 

The Director of Planning reviewed the draft proposals in light 
of the statements made by the speakers on September 25, 1975. The 
Director of Planning advised that the legal description shown in 
"C-II - Further Possible Boundary Change for Consideration" of the 
report of the Standing Committee on Planning and Development dated 
September 18, 1975, be amended to read as follows: 

"Lot 2 of A, Block 16, D.L. 541, Plan 5264, Easterly 
78 feet of Lot C, Block 16, D.L. 541" 

MOVED by Aid. Bowers, 

THAT the application of the Director of Planning be approved 
including the exclusion of the Ford Building (Lots 9 & 10 , Block 
9, D.L. 196 sit. N/W corner of Main and Hastings Street); 

FURTHER THAT the text amendments detailed in the report of 
the Standing Committee on Planning and Development dated September 18, 
1975, which was approved by Council on September 23, 1975, be approved 
as amended this day by the Director of Planning. 


- CARRIED 
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Application to Amend the Zoning & 
Development By-law for Dov/ntown 
Zoning (continued) 


IIOVED by Aid. Ilarzari, 

THAT the application of the Director of Planning be deferred 
for one month to permit Council to obtain more specific information 
on growth control in the Downtown as well as providing an opportunity 
for a more detailed revievz of the implications of the various 
character areas. 

- LOST 

(Aldermen Bird, Bowers, Cowie . Harcourt, Kennedy, 
Sweeney, Volrich and the Mayor opposed) 

IIOVED by Aid. Ilarzari in amendment, 

THAT Section 4 'Height of Building' in the Downtov/n Zoning 
(ii) Official Development Plan be amended as follows: 

"Area A from 450' to 300' 
Area B from 300' to 250'." 

- LOST 

(Aldermen Bird, Bowers, Cowie, Harcourt, Kennedy, Sweeney, 
Volrich and the Mayor opposed) 

MOVED by Aid. Ilarzari in amendment, 

THAT Section 1 'Land Use' in the Downtown Zoning (ii) 
Official Development Plan be amended to require that 12% of 
any development in the Downtown area be residential. 

- LOST 

(Aldermen Bird, Bowers, Cowie, Harcourt, Kennedy, Sweeney, 
Volrich and the Mayor opposed) 

MOVED by Aid. Bird in amendment, 

THAT the boundaries of Density Area G be realigned at the 
laneway between Haro and Robson Streets in the 1000 block Robson 
to permit the FSR to revert to 6.0 as requested by Rideau 
Investments Ltd. 

- LOST 

(Aldermen Boyce , Cowie, Harcourt, Kennedy, Ilarzari, 
Sweeney, Volrich and the Mayor opposed) 

IIOVED by Aid. Harcourt, 

THAT the motion of Alderman Bird be deferred. 

- LOST 

(Aldermen Bird, Bowers, Boyce, Cowie, Kennedy, Ilarzari, 
Sweeney, Volrich and the Mayor opposed) 

The motion to defer having lost, the motion of Alderman 
Bird was put and LOST. 


The motion to defer and the amendments having lost, the 
motion by Alderman Bowers was put and CARRIED. 

IIOVED by Aid. Bowers, 

THAT Dovmtown Guidelines (i) Plan Policies and (ii) Design 
Guidelines be approved; 

FURTHER THAT Downtown Guidelines (iii) Character Areas be 
approved in principle and referred back to the Standing Committee 
on Planning and Development for further consideration. 

- CARRIED UNANIMOUSLY 

cont ' d . . . . 
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Application to Amend the Zoning & 
Development By-law for Downtown 
Zoning (continued) 


MOVED by Aid. Ilarcourt, 

THAT the Director of Planning be instructed to report back 
on recomraendations for providing and/or preserving a broad 
range of residential accommodation in the Downtown area. 

- CARRIED 

(Alderman Sweeney opposed) 

MOVED by Aid. Ilarcourt, 

THAT the City Engineer report back on the result of the 
project 'Turn Down Traffic Volume'; 

FURTHER THAT this report be considered in conjunction with 
the recent proposals of the Bureau of Transit together with the 
suggestions put forward this day by the Director of Planning on 
alternate transit approaches. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Ilarcourt, 

THAT the Committee of the l^Jhole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Cowie, 

THAT the report of the Committee of the Whole be adopted and 
the Director of Legal Services be instructed to prepare and bring 
in the necessary amendments to the Zoning and Development By-law. 

- CARRIED UNANIMOUSLY 


The Council recessed at approximately 3:50 p.m., and following 
an 'In Camera' meeting in the Mayor's Office, reconvened in regular 
session in the Council Chamber at approximately 4:40 p.m. 


The foregoing are Minutes of the Special Council Meeting (Public 
Hearing) of September 25, 1975 (continued on September 30, 1975) 
adopted on October 7, 1975. 


MAYOR 


CITY OF VANCOUVER 

REGULAR COUNCIL JIEETING 

A Regular Ileeting of the Council of the City of Vancouver 
was held on Tuesday, September 30, 1975, in the Council Chamber 
commencing at 2:00 p.m. 

PRESENT: Deputy Ilayor Sweeney 

Aldermen Bird, Bowers, Boyce, Cowie, Harcourt, 
Kennedy, Ilarzari and Volrich 

ABSENT: Ilayor Phillips 
Alderman Rankin 

CLERK TO THE COUNCIL : D.H. Little 

PRAYER 


The proceedings in the Council Chamber were opened v/ith 
prayer . 

'IN CAJIERA' JIEETING 

The Council was advised that there were matters to be 
considered 'In Camera' later this day. 

IIOVED by Aid. Volrich, 
SECONDED by Aid. Harcourt, 

THAT the Ilinutes of the Regular Council Ileeting of September 23, 
1975, be adopted. 

- CARRIED UNANIIIOUGLY 


The Council recessed to reconvene to continue the Special 
meeting of Council on Downtown Rezoning. 

Following the Special Council meeting and an 'In Camera' meeting. 
Council reconvened in the Council Chamber at 4:40 p.m., with the same 
members present with the addition of Ilayor Phillips and Alderman 
Rankin . 


COMTIITTCE OF THE WHOLE 

MOVED by Aid. Rankin, 
SECONDED by Aid. Sweeney, 

THAT this Council resolve itself into Committee of the Uhole, 
Ilayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 


Council at an 'In Camera' meeting earlier this day, agreed 
to deal with the following item in open Council. 

P.N.E. Rental & False Creek 
Property Negotiations 

Aldermen Bowers and Harcourt, in a memo to Council dated 
September 28, 1975, advised of the results of negotiations they 
undertook on Council's instructions with the Hon. Robert Williams 
on the matter of Provincial land needed for roadway and park 
purposes in Area 6 False Creek. 

At their meeting on July 7, 1975, with the Minister, it v/as 
learned that any settlement in False Creek would be contingent 
on reaching agreement on the question of the rental payable by 
the P.N.E. to the City. 

The following was submitted for Council's approval: 


cont ' d. 
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P.N.IJ. Rental & False Creek 
Property Negotiations (continued) 

(1) Rent will be paid annually at the close of the P.N.E.'s 
fiscal year (November 30), applicable to the fiscal year 
then terminating; 

(2) For a full year, the rent will be the equivalent of 
$500,000 (Five Hundred Thousand Dollars) in "1975 
dollars"; i.e. there will be an annual adjustment to 
compensate for inflation; 

(The Minister announced to the Board that the 
Province will refund to the P.N.E. annually 
one half of the rental payable to the City) 

(3) There will be no further review of rent payable, so that 
this agreement will apply to the end of the lease period 
(1994) ; 

(4) For the year terminating November 30, 1975, the rent will 
be pro-rated from May 19, 1975, and will therefore be 
$267,000 (Two Hundred and Sixty-seven Thousand Dollars); 

(5) For the first ten years , the rent will be paid into a 
special City account to be used exclusively for improving 
the social and recreational facilities in the North-East 
sector of Vancouver. Decisions on expenditures will be 
made annually by City Council upon advice from local 
citizen groups; 

(Underlined words were an amendment agreed to by 
the P.N.E. Board) 

(The Minister announced that the Province night provide 
additional funds towards some of these improvements, 
particularly opening up the waterfront) 

(6) City Council will v;aive its right to approve or disapprove 
expenditures by the P.N.E. for capital improvements of its 
grounds or facilities. 

MOVED by Aid. Bowers, 

THAT recommendations (1) to (6) quoted above be approved. 

- CARRIED 

(Aldermen Bird, Kennedy and Sweeney opposed) 

MOVED by Aid. Sweeney in amendment, 

THAT recommendation (5) be deleted. 

- LOST 

(Aldermen Bowers, Boyce , Cowie, Harcourt, Marzari, Rankin, 
Volrich and the Mayor opposed) 

The amendment having lost, the motion by Alderman Bov/ers was 
put and CARRIED. 

MOVED by Aid. Cowie, 

THAT Council approve the following appropriations from the 
$267,000 in pro-rated rental to be paid the City by the P.N.E. for 
1975: 

$75,000 for preparation of completed working drawings 

for the Hastings Ice Rink 
$30,000 for development of Wall Street Park. 

- CARRIED UNANIMOUSLY 

REPORT REFERENCE 

Council agreed to defer the report reference from the City 
Engineer on the Vanterm - Truck Traffic to the next meeting of 
Council . 
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UNFINISHED BUSINESS AND DELEGATIDHG 

Conditions of Rezoning: 
2 09 3 Vfest 41st Avenue 


Council at its meeting on September 23, 1975, deferred consid- 
eration of a clause of the Manager's Report (Building and Planning 
matters) dated September 19, 1975, to permit representation from 
Romses, Kwan and Associates, Architects. 

The City Manager under date of September 23, 1975, substituted 
the following report for consideration. 

'I'lio Director o I" Planning reports as follows: 

"City Council on July 29, 1975, resolved: 

'That WHEREAS Council on July 22, 1975, approved the 
rezoning application of a parcel of property situated at 
2893 West 41st Avenue; 

AND WHEREAS the Director of Planning had set out no 
conditions applicable to any such rezoning; 

THEREFORE BE IT RESOLVED THAT the Director of Legal 
Services be instructed not to bring forward, the amenclment 
to the zoning by-law until the necessary conditions are 
approved by 'Council and carried out by the applicant; 

FURTHER BE IT RESOLVED THAT in addition to the conditions 
submitted by the Director of Planning, there be included the 
following: 

(a) confirmation of financing sufficient to satisfy Council 
that the project will proceed, 

(b) the matter be reviewed by Council twelve months from 
the date of the Public Hearing. ' 

RECOMMENDAT ION : 

That prior to enactment of the amending by-law the 
following conditions are to be complied with: 

1. THAT the owners dedicate the South 17 feet that fronts 
onto West 41st Avenue for future widening; 

The Director of Planning further recommends to Council: 

THAT Council direct the Direc'tor of Legal Services that 
when the amending By-Law is brought forward for enactment 
that the site coverage provision be amended by deleting 
the figure 50% and substituting in lieu thereof a maximum 
site coverage figure of 35%-" 

The Director of Planning further recommends to Council: 

THAT prior to the issuance of the Development Permit 
the following conditions shall be complied with. 

2. THAT a 12 foot side yard be required along the west side 
of the East, ^ of Lots 6 and 7, Block 9, District Lot 2027; 
(see attached map - Appendix A); 

3. THAT the required off-street parking be one space for 
every 725 square feet of gross floor area. All off- 
sLrof^t parking is to be provided underground; 


cont ' d . 
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UNFINISHED BUSINESS AND DELEGATIONS (cont'd) 


Conditions of Rezoning: 2893 West 
41st Avenue (continued) 


4.. THAT iAw vc^hicular ingress and egress to the development 
and the provision and location of garbage areas are to 
be approved to the satisfaction of the City Engineer; 

5. THAT satisfactory landscaping, including tree planting, 
shall be provided and maintained together with the 
provision of a satisfactory screen fcMice and (.liu(, (,iie 
owner makes every effort and endeavours to maintain any 
existing suitable trees, even though they may in part 
encroach on the neighbours' property as well as the 
subject property, and; 

6. THAT the detailed scheme of development be approved by 
the Director of Planning after receiving further advice 
from the Urban Design Panel, having due regard for the 
overall design, provision and maintenance of landscaping, 
provi sion of daylight to the dcv(>.l opment , piovLsion of 
outcJoor' play and recreation area, acc(;ss foi' dcvl Lvc^-y 
and emergency vehicles, and off-street loading spaces." 

The City Manager RECOIITIENDS that the foregoing recommendation 
of the Director of Planning be approved. 

Mr. Roger Romses addressed Council and stated that it would be 
extremely difficult to comply with recommendation 2 of the Manager' 
report . 

MOVED by Aid. Bird, 

THAT recommendation 2 contained in the Manager's report be 
amended to read as follows : 

"2. That a 7^ foot side yard be required along the west side 
of the East h of Lots 6 and 7, Block 9, District Lot 2027 
(See attached map - Appendix A) . " 

- CARRIED 

(Aldermen Harcourt, Rankin and Sweeney opposed) 

MOVED by Aid. Bird, 

THAT the recommendation of the City Manager contained in the 
above report be approved as amended. 

- CARRIED UNANIMOUSLY 

(Appendix A on file in the 
City Clerk's Office) 

Greater Vancouver Convention and 
Visitors' Bureau - Supplementary 
Grant 

MOVED by Aid. Volrich, 

THAT the delegation from the Greater Vancouver Convention 
and Visitors' Bureau be deferred for three weeks. 


- CARRIED UNANIMOUSLY 
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UNFINISHED BUSINESS AND DELEGATIONS (cont'd) 


Land at S/W Corner of Gore 
and Union Streets 


Council on September 16, 19 75, deferred consideration of the 
following clause of the Manager's report (Property Matters) dated 
September 12, 19 75, pending a delegation from Mr. John Tate 
representing Puccini's Italian Restaurant: 


The Director of Planning reports as fol lows: 

"In 1971 Council purchased the last remaining piece of privately 
owned property at the south-west corner of Gore and Union Streets 
as part of the landscapln.g for the proposed new Georgia Viaduct. 
The property at that time was occupied by a laundry. Various 
proposals were advanced by individuals and groups to the staff 
for other uses for this corner and these were consistently 
resisted. 

On June II, 1974, however, a delegation from Puccini's Italian 
Restaurant Ltd. located on Main Street requested permission to 
establish a parking lot on the property and Council resolved: 

"That this whole matter be referred to the Director of 
Planning for consideration by the Strathcona Planning 
Team, and a report be submitted to Council on the 
valuation of the various alternative uses of the 
property." 

On October 22, 1974, a joint report of the City Engineer and the 
Director of Planning was submitted noting that four alternative 
uses could be considered: 

(a) Landscaped open space 

( b ) A church 

(c ) Tenn I s courts 

( d ) A parking lot 


The report suggested that the only two possible uses were a landscaped 
open space and a parking lot, and a diagramatic plan was presented 
showing a possibility for the development of a parking lot. At the 
meeting of October 22, 1974, there was a delegation from the residents 
of the 800 Block Gore and 200 Block Union Streets opposing the use of 
the property for a parking lot and Mr. John Tate, owner of Puccini's 
Italian Restaurant Ltd., appeared, supporting the use of part of this 
City-owned land for parking. Council passed the following resolution: 

"That the Director of Planning report back to Council with an 
alternate proposal to permit a relocated parking area as well 
as a substantial amount of landscaping particularly in the 
area adjacent to Gore Avenue." 

A revised plan has been prepared indicating the possibility of 
parking for 72 cars and indicating the absolute maximum amount 
of landscaping which is possible while still retaining the parking. 
No attempt has been made to develop costs for this until the 
principle of whether any parking at all would be permitted, has 
been established. This plan is illustrated in the attached sketches. 

The plan and this report in draft form have been submitted to Mr. 
John Tate, the proponent of oarking, to Carey Ditmars, spokesman 
for the residents of the 800 Block Gore and 200 Block Union Streets, 
to SPOTA who have written in support of Mrs. Ditmars, and to the 
MacLean Park Residents Association. The Planning Department has 
received some communications on this proposal and there have also 
been letters and petitions directed to Council. Our present 
understanding of these communications is that they are as follows, 
but there may be others submitted to Council after the date of 
this report: 

Petition, submitted by Mr. Tate of In support of the 

Puccini's from 33 merchants in the area". parking. 

Carey Ditmars for residents of the Opposing the parking. 

800 block Gore and 200 block Union 
Streets (dated September 12, 1974). 

Two petitions (signed by 8 and 10 Opposing the parking, 

petitioners). 


cont'd. 
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Board of Administration, August 7, 1970 (SOCIAL - 2) 

2 . Renovations - Mountain View Cemetery 

The Medical Health Officer reports as follows: 

"(I) Brief History 

In 1965, the City Council approved a renovation 
program at Mountain View Cemetery, the cost of 
which is to be provided from funds obtained through 
the sale of graves set up in a Reserve for Cemetery 
Development Account. This renovation program has 
a two fold purpose: 

(a) To beautify the rough sections of the 
Cemetery by placing all head stones, monuments 
or markers flush with the ground. The purpose 
of this is to create an expanse of lawn broken 
only by shrubs, trees and a minimum of upright 
monuments . 

(b) To reduce maintenance costs through the 
use of larger mowers and gang mowers and other 
heavier equipment made possible by having the 
majority of upright monuments placed flat and 
level with the surface. 

(II) Capital Cost of First Four Renovations - 24.4 Acres 

Less Winter 
Gross Cost Works Grant Net Cost 

#1 (1966) 4.4 acres $40,218.00 $40,218.00 

#2 (1967) 4. acres 12,468.00 $3,485.00 8,983.00 

#3 (1968) 6. acres 16,547.00 5,088.00 11,459.00 

#4 (1969) 10. acres 23,728.00 23,728.00 


Totals 24.4 acres $92,961.00 $8,573.00 $84,388.00 * 


As an offset to the capital outlay, there will be a re- 
coverable amount of $119,980.00 through the sale of 3,428 
new grave spaces created through elimination of certain 
pathways in the renovated areas. 

(Ill) Comparative Summary of Savings in Maintenance 

In compiling a comparative summary of the savings in 
maintenance costs, it should be noted that the figures 
shown apply to the total area of 105 acres. The 
renovations are confined to the rough sections of the 
cemetery: however, there are numerous plots scattered 
throughout these areas which are already in lawn 
because : 

(a) they are located in reclaimed pathways. 

(b) the owners of certain plots have contracted 
for perpetual care and had their plots put 
in lawn condition. 

These plots in lawn are included in the 'Lawn 
Section', in the Accounting System, therefore, 
it is not possible to confine comparative 
savings to the 24.4 acres renovated. 


Cont/d. 
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UNFINISHED BUSINESS AND DELEGATIONS (cont'd) 


Land at S/W Corner of Gore 
& Union Streets (continued) 


Letter dated December 4, 1974, 
from S.P.O.T. A. 


Opposing the parking. 


Letter from Mrs. Greta Wood, President, 
MacLean Park Residents Association. 


Opposing the parking and 
proposing recreational use. 


Letter dated June 27, 1975, from 
MacLean Park Residents Association. 


Continuing opposition to 
parking and proposing 
landscaped open space. 


Letter dated July 4, 1975, from 
Ms. Nina Fahrni, on behalf of 
residents of the 800 block Gore 
and 200 block Union Streets. 


Opposing the parking and 
in favour of preserving 
the land as park. 


The use of this land for recreational purposes for children from 
the MacLean Park housing is not recommended because of the heavy 
traffic on Gore Street. 

If Council agrees to the principle of providing parking on this 
site, it is suggested that this matter be referred back to the 
City Manager for report on costs, rentals, and administrative 
arrangements. If Council determines that there should be no 
parking on this property, then the City Engineer will proceed 
with his I andscap i ng . 

Council is reminded, however, that on March II, 1975, Council 
adopted the following recommendations of the City Engineer, 
pertaining to the landscaping of the Georgia Viaduct 
Re p I acement . 

'(a) Contract No. 3 - Site and Landscape Development 

- Georgia Viaduct Replacement be considered completed, 
thereby releasing Jeckway Landscaping from further 
obligation for the landscaping. 

(b) The Performsnce Bond retained by the City be returned to 
Jeckway Landscaping Limited. 

(c) Any further costs for landscaping the Union Laundry site 
be considered as Dart of the cost of preparing the area 
for a I te r n ate use.' 

Following Council's adcotion of these recommendations, the 
balance of the funds available in the Georgia Viaduct 
Replacement account ($204,834) were transferred into other 
Streets Capital Accounts. Should Council determine, therefore, 
that there should be no parking on this property, and that the 
City Engineer should proceed with his landscaping, it will be 
necessary to negotiate with a landscaper for the work to be 
done and to appropriate funds to cover the cost of the work. 
It has been estimated tnat this cost would be in the order 
of $8,500. Funds for this work could be provided fror. the 
1976 Supplementary Capital Budget and Council should consider 
this when dealing with the 1976 Budget. The availability of 
funds, however, will serve to delay the work on-sit.e until 
1976. The Director of -inance concurs with this proposal. 

The foregoing report is submitted for the consideration of 
Council as to whether or not to proceed with developing 
details on the parking, or to proceed with the landscaping." 

The City Manager submits the foregoing report for the 
CONSIDERATION of City Council. 


lis. P.C. Connor, Solicitor for the Tate Group, addressed 
Council and filed a brief outlining the proposal from Puccini's 
Restaurant re establishment of a parking lot on this property. 

The delegation indicated that the cost of development and the 
responsibility of administration of the parking lot will be borne 
by the Tate Group. The Group would also be responsible for the 
continued cost of maintenance and upkeep. The delegation also 
stated the parking lot would be attractively landscaped by them. 


cont ' d . . . . 


1# 


Regular Council, September 30, 1975 7 

UNFIHISHED BUSINESS AND DELEGATIONS (cont'd) 

Land at S/W Corner of Gore 
& Union Streets (continued) 

MOVED by Aid. Marzari, 

THAT Council take no action on the request of the Tate Group 
for the use of City-owned land at the south-west corner of Gore 
and Union Streets as a parking lot; 

FURTHER THAT the City not proceed with any further land- 
scaping of this site. 

- LOST 

(Aldermen Bird, Bowers, Boyce, Harcourt, Kennedy, Sweeney, 
Volrich and the Mayor opposed) 

MOVED by Aid. Kennedy, 

THAT Council approve the establishment by the Tate Group of 
a parking lot on the City-owned site at the south-west corner of 
Gore and Union Streets; 

FURTHER THAT the City Manager report on costs, rental and 
administrative arrangements. 

- CARRIED 

(Aldermen Marzari and Rankin opposed) 

Indian Friendship Centre 

Council agreed to defer this item of Unfinished Business 
pending the hearing of delegations later this day. 

COMMUNICATIONS OR PETITIONS 

1. Assistance for Urban Transportation 
from the Federal Government 


The Canadian Federation of Mayors and Municipalities by letter 
of September 19, 1975, requested Council to approve a resolution 
on urban transportation to be submitted to the Federal Government. 
This resolution expressed the CFMiI's Board of Directors' dissatis- 
faction with the inadequacies of the announced Federal policy of 
assistance for urban transportation. 

It was also requested that an early meeting of the President 
of the CFMI with the Prime Minister be sought to express the 
Association's position. 

MOVED by Aid. Volrich, 

THAT Council approve the resolution of the CFMM on the urban 
transportation program. 

- CARRIED 

(Alderman Bowers opposed) 

2. Penticton Plaza - 

Co-operative Housing 

Council noted a letter dated September 18, 1975, from the 
United Housing Foundation on the implications of the City's present 
land lease proposal and offering to meet with Council to further 
discuss this matter. 

MOVED by Aid. Harcourt, 

THAT a delegation from the United Housing Foundation be approved 
and arrangements left with the City Clerk. 


- CARRIED UNANIMOUSLY 
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COmUNICATIOnS or petitions (cont'd) 

3. Bank of Canada: 
Rate Increase 

The City of Windsor, Ontario, in a letter dated September 19, 
1975, submitted a resolution on the Bank of Canada's interest rate 
and requested that Council support it. 

MOVED by Aid, Bowers, 

THAT the communication be received. 

- CARRIED UHANIIIOUSLY 

4 . Unsold Condominiums in Kitsilano 

Renters United for Secure Housing (RUSH) in a letter dated 
September 25, 1975, requested permission to appear as a delegation 
this evening on the large number of unsold condominium units in 
Kitsilano and demolition of existing rental units. 

MOVED by Aid. Cowie, 

THAT this matter be referred to the Standing Committee on 
Housing and Environment for consideration. 

- LOST 

(Aldermen Bowers, Boyce, Harcourt, Kennedy, Marzari , 
Rankin, Sweeney, Volrich and the Mayor opposed) 

MOVED by Aid. Bowers, 

THAT the delegation from Renters United for Secure Housing be 
heard v/hen the issue of demolition permits is again before Council. 

- CARRIED 

(Alderman Marzari opposed 

5 . Harbour Park Site 

Council noted a request from the Committee to Save the 
Entrance to Stanley Park and other groups to speak to Alderman 
Kennedy's motion concerning Harbour Park. 

Alderman Kennedy requested and Council agreed to defer his 
motion on Harbour Park to the next meeting of Council at v/hich 
time representations be heard from those organizations who have 
requested to speak. 

CITY MANAGER'S AND OTHER REPORTS 

Council agreed to vary the agenda to deal with a report of 
the Special Committee to Study Fire Safety in Highrise Buildings 
dated September 5, 1975. 

Report of Special Committee to Study 
Fire Safety in Highrise Buildings, 
September 5, 1975 


Mr. R.S. Nairne, Chairman of the Special Committee, addressed 
Council and requested that prior to approval of the Committee's 
recommendations by Council, the report be first presented to 
appropriate groups and individuals for discussion and comr.ient. 

Fire Chief A. Konig also addressed Council on this matter. 

MOVED by Aid. Bowers, 

THAT a special meeting of Council be convened in two months' 
time with members of the Special Comr.iittee, affected property owners 
and interested groups, to discuss the report of the Special 
Committee; in the meantime, copies of the Committee's report 
be circulated to affected property owners and interested groups 
in the City for comment. 


- CARRIED UNANIMOUSLY 
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At this point in the proceedinqs, Ilayor Phillips left the 
meeting and Deputy Ilayor Sweeney took the Chair. 


COmUNICATIONS OR PETITIONS (cont'd) 

Demolition of Housing: 
2500 Block East Pender 

Council agreed to hear representations from the Pender Street 
Committee of the Hastings-Sunrise Action Council as requested in 
their communication dated September 28, 1975. 

This group represents residents living on or in the vicinity 
of the 2500 block East Pender Street. Ilrs. E. Garnett, spokeswoman 
for the group, addressed Council and urged that steps be taken to 
prevent further demolition of housing in the 2500 block East Pender. 

MOVED by Aid. Rankin, 

THAT Council withdraw any demolition permits issued in respect 
of the remaning houses in the 2500 block East Pender Street; 

FURTHER THAT should the owner proceed with any further demolitions 
in this bloclc:, the Director of Legal Services seek a court injunction 
to stop demolition. 

- CARRIED 

(Aldermen Bowers and Kennedy opposed) 

MOVED by Aid. Rankin, 

THAT Mr. John Andru, owner of the properties in the 2 500 block 
East Pender Street, be requested to appear before the next meeting 
of the Standing Committee on Housing and Environment on October 9, 
1975, to discuss this matter. 

- CARRIED 

(Alderman Kennedy opposed) 


The Council recessed at approximately 6:30 p.m. to reconvene 
at approximately 7:30 p.m. in the Council Chamber. 
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Council, in Committee of the Whole, re- 
convened in the Council Chamber at 7.3 p.m. 
with Mayor Phillips in the Chair and 
the following Members present: 

PRESENT : Mayor Phillips 

Aid. Bird, Bowers, Boyce , Cowie , 
Harcourt, Kennedy, Marzari, 
Rankin, Sweeney and Volrich. 

CLERK TO THE COUNCIL : R. Henry. 

DELEGATIONS AND UNFINISHED BUSINESS (Cont'd) 

Indian Friendship Centre . 

Council, on September 23, 1975, agreed to hear delegations 
with respect to the proposed Indian Friendship centre which was 
detailed in a report from the Standing committee on community 
Services dated September 18, 1975. The Committee had submitted 
the following recommendations for approval: 

"A. THAT Vancouver City Council approve the creation of a 
site at least one (1) acre in area at the north west 
corner of Lot B, Lot 1, District Lot 181, 196, 2937 
(w/s Hawks Avenue between Prior and Malkin Streets) 
and that the site thereby created be leased to the 
Indian Friendship Centre Society for a period of 50 
years at a nominal rent of $1.00 per year for the purposes 
only described in this report, AND 

B. THAT Vancouver City Council request the Director of 
Social Planning, in conjunction with the Director of 
Planning, the Parks Board and the Strathcona Joint 
Committee, to examine the need for open space and rec- 
reation facilities in the Strathcona Area, particularly 
in relation to the future use and development of the land 
remaining in Lot B, Lot 1, D.L. 181, 196, 2937 (w/s Hawks 
Avenue between Prior and Malkin Streets)." 

Delegations were heard as follows: 

Strathcona Area Joint committee - brief filed, 
Vancouver Indian Centre Society - brief filed, 
Strathcona Community Centre Association - brief filed, 
Strathcona Property Owners and Tenants Association, 
Strathcona Elderly citizens Association, 
MacLean Tenants' Association, 
D.M.R. Applied Management Ltd. 

council was also advised that the Vancouver and District Public 
Housing Tenants' Association supported the concept of an Indian 
Friendship Centre at this location. 

MOVED by Aid. Rankin 

THAT the recommendations of the Standing Committee on Community 
Services, as quoted above, be approved. 

- (carried) 

MOVED by Aid. Volrich 

THAT consideration of recommendation 'A' be deferred for one 
month pending further consultation and discussion between the 
organizations concerned, under the guidance of the Social Planning 
Department . 

- LOST 

(Aid. Bird, Bowers, Boyce, Harcourt, Kennedy and Rankin opposed) 


Cont ' 
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DELEGATIONS AND UNFINISHED BUSINESS (Cont'd) 

Indian Friendship Centre (Cont'd) 

With the agreement of Council the recommendations of the 
Committee were voted on separately, as follows: 

MOVED by Aid. Rankin, 

THAT Vancouver City Council approve the creation of a site at 
least one (l)acre in area at the north west corner of Lot B, Lot 1,, 
District Lot 181, 196, 293 7 (w/s Hawks Avenue between Prior and 
Malkin Streets) and that the site thereby created be leased to the 
Indian Friendship Centre Society for a period of 50 years at a 
nominal rent of $1.00 per year for the purposes only described in 
this report. 

- CARRIED 

(Aid. Marzari, Volrich and the Mayor opposed) 

MOVED by Aid. Rankin 

THAT Vancouver City Council request the Director of Social 
Planning, in conjunction with the Director of Planning, the Parks 
Board and the Strathcona Joint Committee, to examine the need for 
open space and recreation facilities in the Strathcona Area, 
particularly in relation to the future use and development of the 
land remaining in Lot B, Lot 1, D.L. 181, 196, 2937 (w/s Hawks Avenue 
between Prior and Malkin Streets) . 

- CARRIED UNANIMOUSLY 


MOVED bu Aid. Volrich 

THAT the Director of Social Planning arrange meeting (s) between 
the Vancouver Indian Centre Society and Strathcona community groups 
for discussion respecting the joint development of the total site. 

- CARRIED UNANIMOUSLY 


At this point in the Meeting, a short recess 
was observed. 


MOTIONS AND DELEGATIONS (Cont'd) 

Demolition of Lorne Apartments . 

On September 23, 1975, Council deferred the following motion 
by Alderman Rankin to permit a number of delegations to be heard. 

"THAT Council reconsider the demolition of the Lorne 
Apartments, 1150 Nelson Street, and the notice for 
vacant possession of the Apartment by October 31, 1975." 

Pursuant thereto , the following delegations addressed Council: 

Mr. Jemvey, Principal of Lord Roberts School - concerned 
about the delay re the proposed school development on the property. 

Ms. J. Morelli, Vancouver Resource Board - in support of 
Alderman Rankin's motion. 

Mr. B. Coull, Chairman, Kitsilano Community Resource Board 
in support of Alderman Rankin's motion. 

With the agreement of Council, the Motion was changed and 
it was. 


Cont ' d 
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MOTIONS 
AND DELEGATIONS (Cont'd) 

Demolition of Lorne Apartments (Cont'd) 

MOVED by Aid. Rankin 

THAT Council rescind its motion of June 24, 1975, insofar as 
it affected the Lorne Apartments and the notice for vacant possession. 

- LOST 

(Aid. Bird, Bowers, Boyce , Cowie , Har court, Kennedy, 

Marzari, Sweeney, Volrich and the Mayor opposed) 


CITY MANAGER'S AND OTHER REPORTS 


A. CITY MANAGER'S GENERAL 
REPORT . 

(September 26, 1975) 

Building and Planning Matters 
(September 26, 1975) 

The Council considered this report, which contains two clauses, 
identified as follows: 

Cl. 1. Urban Design Panel Membership. 
Cl. 2. Demolitions in Kitsilano. 

The Council took action as follows: 

Clauses 1 and 2 . 

MOVED by Aid. Volrich 

THAT the recommendations of the City Manager, contained in 
clauses 1 and 2 , be approved . 

- CARRIED UNANIMOUSLY 


Finance Matters 
(September 26, 1975.) 

Investment Matters (Various Funds) 
August 1975 . (Clause 1) 

MOVED by Aid. Bird 

THAT the recommendation of the City Manager, contained in 
Clause 1 be approved. 

- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Property Matters 
(September 26, 1975) 

The Council considered this report, which contains four clauses, 
identified as follows: 

Cl . 1. Consent to Assignment of Lease - Portion of Arbutus 

Street abutting Block 425, D.L. 526, Situated 

between 13th and 14th Avenues. 
Cl. 2. McLaren Electric Building, 1836 West 5th Avenue. 

Lease of portion (945 sq.ft.) on second floor. 

Lots 7 to 9; the south 40 feet of Lot 10; Lot "A" 
(Explanatory Plan 5233): Lots 14 & 15 Except Right- 

of-Way all in Block 267, D.L. 526. 
Cl. 3. Insurance Brokerage Appointment to the City of Vancouver. 
Cl. 4. Triangular Portion of Parcel B of Lots 29036, 

Block 240, D.L. 526 - N/S 4th Avenue between Fir and 

Granville Streets. 

The Council took action as follows: 
Clauses 1-4 inclusive. 


MOVED by Aid. Volrich 

THAT the recommendations of the City Manager contained in 
clauses 1,2,3 and 4, be approved. 

- CARRIED UNANIMOUSLY 


I. Report of Vehicles 
for Hire Board. 
(September 18, 1975) 

The Council considered this report, which contains two clauses, 
identified as follows: 

Cl. 1. Vancouver Driving School Operations. 
Cl. 2. Taxis and Turns in Downtown. 

The Council took action as follows: 

Vancouver Driving School Operations 
(Clause 1) 

MOVED by Aid. Rankin 

THAT the recommendations of the Board, as contained in this 
clause, be approved. LOST 

(Aid. Bird, Bowers, Cowie , Kennedy, Volrich and the Mayor opposed) 

Taxis and Turns in Downtown 
(Clause 2) 

MOVED by Aid . Rankin 

THAT the taxi turn prohibitions along the Granville Mall be 
retained. _ lqst 

(Aid. Bird, Bowers, Boyce , Cowie, Harcourt, Kennedy, 

Marzari, Rankin, Sweeney, Volrich and the Mayor opposed) 


Cont 'd . 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Vehicles for Hire Board 
September 18, 1975 (Cont'd) 

Taxis and Turns in Downtown 
(Clause 2) (Cont'd) 

MOVED by Aid. Rankin 

THAT taxis be allowed to turn left on to Dunsmuir Street from 
the Granville Mall when proceeding North, and to turn left on to 
Smithe Street from the Granville Mall when proceeding South. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Rankin 

THAT right turns be granted as soon as possible to all vehicles 
including taxis along Seymour Street for most hours of the day, but 
retaining an exclusive bus lane and turn prohibitions only between 
7:00 a.m. to 9:00 a.m. and 3:00 p.m. to 6:00 p.m. 

- CARRIED 

(Aid. Harcourt and Marzari opposed) 


At this point in the proceedings Mayor Phillips 
left the Meeting to attend to other Civic 
Business and Deputy Mayor, Alderman Sweeney, 
assumed the Chair. 


II. Report of Standing Committee 
on Community Services . 
(September 18, 1975) 

The Council considered this report, which contains five clauses, 
identified as follows: 

Cl. 1. Liquor Permit Applications. 

CI. 2. Hardship Appeal - 2569 Pandora Street. 

Cl. 3. Derelict Buildings in Skid Road - 205-15 East 

Georgia Street. 
Cl. 4. 616 Club. 

Cl. 5. The Swedish Touch - 538 Howe Street. 

The Council took action as follows: 

Clauses 1, and 3-5 (inclusive) 

MOVED by Aid . Rankin 

THAT the recommendations of the Committee as contained in 
clause 1 be approved, and clauses 3, 4 and 5 be received for information. 

- CARRIED UNANIMOUSLY 

Hardship Appeal - 
2569 Pandora Street 
(Clause 2) 

When considering this clause of the Committee's report, a 
subsequent report, dated September 29, 1975, from the City Manager 
was noted, in which it was recommended by the administration - 
'that no action be taken with respect to rescinding the motion 
adopted by City Council on July 29, 1975, dealing with Eva Gusland 
but that the Director of Permits and Licenses be instructed to 

Cont ' d . . 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Report of Standing Committee 
on Community Services 
(September 18, 1975) (Cont'd ) 

Hardship Appeal - 
2569 Pandora Street 
(Clause 2) (Cont'd) 

obtain a notarized application from the tenant, Mr. Ostrom and the 
matter be dealt with in the normal way by the Hardship Committee". 

MOVED by Aid . Rankin 

THAT the foregoing recommendation of the City Manager, as 
contained in his report of September 29, 1975, be approved, and 
the Hardship Committee report to Council on the matter, in due 
course . 

- CARRIED UNANIMOUSLY 


III. Report of Standing Committee 
on Planning and Development. 
(September 18, 1975) 

The Council considered this report, which contains two clauses, 
identified as follows: 

Cl . 1. Fairview Area Planning - Heritage Houses. 
Cl . 2. Eraser River Recreation Study. 

The Council took action as follows: 
Clauses 1 and 2 . 

MOVED by Aid. Bowers 

THAT Clauses 1 and 2, in the Committee's report, be received 
for information. 

- CARRIED UNANIMOUSLY 


RISE FROM COMMITTEE OF THE WHOLE . 

MOVED by Aid. Bird 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

ADOPT REPORT OF COMMITTEE OF THE WHOLE 

MOVED by Aid. Bird 
SECONDED by Aid . Bowers 

THAT the report of the Committee of the Whole be adopted. 


- CARRIED UNANIMOUSLY 


AUG 11 1970 ^ 

Board of Administration, August 7, 1970 (SOCIAL - 3) 


Clause 2 Cont/d. 


Comparative Costs of Mowing, Clipping and Watering 
105 acres - 1967:1969 


1967 costs 105 acres 
1969 costs 105 acres 

Reduction in costs 105 
acres 

1967 costs per acre = 
1969 costs per acre 

Reduction in costs 
per acre 


$76,828.00 (applying 1969 pay rates) 
$59,931.00 (applying 1969 pay rates) 

$16,897.00 (22/o) 


732.00 (applying 1969 pay rates) 
571.00 (applying 1969 pay rates) 


161.00 (22^o) 


IV. Comparative Summary of Savings in Interment Costs 

An additional saving, as a result of the renovations, 
is that made in cost of interments. 

Cost of Interments 1967:1969 

1967 1,030 Burials = $62,302.00 (applying 1969 pay rates) 
1969 1,053 Burials = 48,426.00 (applying 1969 pay rates) 

Average cost per interment $60.49 1967 
Average cost per interment $45 . 99 1969 

Reduction in average cost $14.50 (24^) 


SUMMARY 

The reduction in maintenance costs has been brought about 
by the renovation program which has made possible more 
efficient and economic methods of operation since we are 
now able to use larger mowers and gang mowers. The regular 
and seasonal labour staff has been reduced, not only in 
numbers, but also the duration of the seasonal staff employ- 
ment has been shortened. 

The savings in interment costs may also be credited to the 
renovation program as larger equipment may now be utilized 
for digging graves and removing surplus soil from the grave 
site. Our present method is to move such equipment right 
to the grave site, whereas in the past the machinery and 
equipment could not maneouver between the monuments, there- 
fore all work was done manually. 

Summary of staff employed (1967:1970) 

Permanent Staff Seasonal Staff 

1967 25 20 

1968 24 12 

1969 20 12 

1970 19 10 

The final figures for the Fifth Renovation are not complete 
at this date: however, a detailed report will be presented 
in the near future. Estimates are being prepared at this 
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BY-LAWS 

1. BY-LAW TO AMEND BY-LAW No. 4444, 
BEING A BY-LAW TO PROVIDE FOR THE 
ANNUAL INDEMNITY OF THE MAYOR AND 
THE ALLOWANCE PAYABLE TO THE DEPUTY 
MAYOR WHILE HOLDING OFFICE. 


MOVED by Aid. Bowers 
SECONDED by Aid. Harcourt 

THAT the By-law be introduced and read a first time. 

- CARRIED 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Bowers 
SECONDED by Aid. Harcourt 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED 

(Aid. Rankin voted in the negative in respect of this by-law.) 


MOTIONS (Cont'd) 

Closing and Stopping-up of 

Lanes for Housing and Park Sites . 

MOVED by Aid. Bird 
SECONDED by Aid. Cowie 

THAT WHEREAS: 

1. The City of Vancouver is the owner of all the streets 

and lanes lying within the limits of the City of Vancouver; 

2. The City is creating two housing sites and a park site 
between Union Street and Malkin Avenue, West of Raymur 
Avenue ; 

3. To create these three sites, various portions of highway 
which are surplus to the City's highway requirements are 
to be closed. 

THEREFORE BE IT RESOLVED that the following portions established 
as road be closed, and stopped up: 

Lots 6 and 7; 8 except the South 9 feet; portion of Lot 8 and 
Lot 9 included in Reference Plan 4993, Block 97, District Lot 
181; 

that part of Lot 1 included in Reference Plan 12575; the south 
7 feet of each of Lots 1 to 10; the North 59 feet of each of 
Lots 11 to 20; that part of Lot 20 included in Reference Plan 
12574; those portions of Lots 11 to 20 included in Reference 
Plan 4993; ALL IN Block 98, District Lot 181; 

that part of Parcel "A" (Reference f^lan 1117) included in 
Reference Plan 4993, District Lot 181; 
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MOTIONS (Cont'd) 

Closing and Stopping-up of 

Lanes for Housing and Park Sites (Cont'd ) 

that portion of Parcel "I" (Reference Plan 1341) lying north 
of Parcel 1, Reference Plan 1892 included in Reference Plan 
4993, District Lot 2037; 

that portion of said portion of Parcel "I" (Reference Plan 
1341) included in Explanatory Plan 12699. 

AND BE IT FURTHER RESOLVED that the following portions of road 
dedicated by the deposit of Plan 196 be closed, stopped up and 
title taken thereto: 

1. The road abutting the southerly limit of Blocks 112 and 113 
lying between the southerly production of the westerly 
limit of Lot 40 said Block 112 and the westerly limit of 
Parcel "I", lying north of Parcel 1, Reference Plan 1892, 
District Lot 2037 (Reference Plan 1341) ; 

2. The road lying between the easterly production of the 
northerly limit of Lot 20, said Block 112, and the easterly 
production of the southerly limit of Lot 21, said Block 112; 

3. The road abutting the northerly limit of said Block 113 
lying between the northerly production of the westerly 
limit of Block 1, said Block 113 and the westerly limit 
of said portion of Parcel "I" (Reference Plan 1341); 

4. The road lying between the southerly production of the east- 
erly limit of Lot 20, Block 97 and the easterly limit of 
said portion of Parcel "I" (Reference Plan 1341) ; 

ALL IN DISTRICT LOT 181, PLAN 196. 

The same as shown outlined red on plan prepared by 
G. Girardin, B.C.L.S., dated April 21, 1975, and mar- 
ginally numbered LD 1482, a print of which is hereunto 
annexed. 

AND BE IT FURTHER RESOLVED that all the foregoing 
described portions of road be subdivided with adjacent 
City lands to form 3 parcels. 

(Closure of portions of road between Union Street and 
Malkin Avenue between Hawkes Avenue and Raymur Avenue) 


- CARRIED UNANIMOUSLY 


ENQUIRIES AND OTHER MATTERS 
Railway Anti-Whistling By-Law . 


Alderman Bird 


requested that the City Manager 
report on why the Anti-Whistling 
By-law is not being enforced. 
The Deputy Mayor so directed. 
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ENQUIRIES AND OTHER MATTERS (Cont'd) 

Barking Dogs . 

Alderman Bird referred to a petition he had 

received complaining about dogs 
causing a disturbance by barking. 
The Deouty Mayor suggested that the 
petition be referred to the 
Committee chaired by Alderman 
Boyce on this matter. 


Complaints re Dogs . 

Alderman Boyce referred to numerous complaints 

being received and advised that 
she had obtained a City of Ottawa 
By-law dealing with dogs which 
were a nuisance, and recruested 
that a similar effective by-law be 
enacted by the City of Vancouver. 


Transportation Costs re 
Ottawa Conference . 

Alderman Marzari referred to action taken by Council 

at its last meeting concerning the 
attendance of Alderman Boyce at the 
National Capital Commission Confer- 
ence in Ottawa. The Council had 
agreed to pay all expenses except 
travelling expenses. Alderman 
Marzari advised that representatives 
of the Planning Commission and the 
Park Board will be attending and 
these Boards are paying transport- 
ation costs. The Alderman recomm- 
ended that Council also pay Alder- 
man Boyce ' s travelling costs in 
this regard . 

MOVED by Aid. Marzari 
SECONDED by Aid. Harcourt 

THAT approval be given to pay transportation costs incurred 
by Alderman Boyce in attending the National Capital Commission Confer- 
ence in Ottawa, October 15th - 17th, 1975. 

- CARRIED UNANIMOUSLY 
The Council adjourned at approximately 9.55 p.m. 


The foregoing are Minutes of the Regular Council Meeting 
of September 30, 1975, adopted on October 7, 1975. 
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Manager's Report, September 26, 1975 (BUILDING - l) 

BUILDING & PLANNING MATTERS 

RECOMMENDATION 


1, Urban Design Panel Membership 

The Secretary of the Urban Design Panel reports as follows: 

''The Architectural Institute of B.C., has requested that the 
following changes be made to the Urban Design Panel Member- 
ship for 1975: 

Expired Term of Office of the following Members: 

Mr. Terry Barkley, MRAIC 

Mr. Henry Hawthorn, RCA, MRAIC 

(the third member, Mr. Jonathan Yardley, retired earlier this 
year for personal reasons.) 

Full Member Status (from Alternate Member) 

Mr. Neil Pelman, MRAIC 

Mr. Zoltan Kiss, RCA, MRAIC 

Mr. Robert Todd, MRAIC 

Nominated Members 

Mr. William Rhone, FRAIC 
Mr. Kanau Uyeyama, MRAIC 
Mr. John Keith-King, MRAIC 

The Association of Professional Engineers of B.C. has requested 
that the following changes be made to the 1975 Urban Design 
Panel Membership. 

Expired Term of Office : Mr. Lorne Bohlman, P.Eng 

Full Member Status : (from Alternate Member) Mr. Leslie Metcalf ,P . Eng 
Nominated Member : Mr. M.B. Pierce, P.Eng 

The British Columbia Society of Landscape Architects have agreed 
that the following changes be made to the 1975 Urban Design 
Panel Membership. 

Expired Term of Office : Mrs. Cornelia Oberlander, BCSLA 

Full Member Status : (from Alternate Member) Mr. Don Vaughan, BCSLA 

Nominated Member : Mr. John Lantzius, BCSLA 

It is recommended that the nominees of the Architectural Institute, 
the Association of Professional Engineers of B.C. and the B.C. 
Society of Landscape Architects be appointed to the Urban Design 
Panel for a two year term and that the retiring members be 
thanked for their voluntary services." 

The City Manager RECOMMENDS that the report of the Urban Design 
Panel Secretary be approved. 


INFORMATION 


2 . Demolitions in Kitsilano 
The Director of Planning reports as follows: 

"In accordance with the City Council resolution of October 22, 1974, the 
Planning Department is reporting on the following demolition application 
in the Apartment Area of Kitsilano. 


Cont'd . • • 
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Manager's Report, September 26, 1975 

Clause #2 continu ed; 

An application has been made to demolish a single family dwelling at 
2484 Point Grey Road. A development permit to construct a 4 unit 
apartment building on the site was issued on September 10, 1975. 

Plan Policy #9 of the Kitsilano Apartment Area Plan, which was 
adopted by City Council on May 6, 1975, states that: 

Relocation assistance should be provided for displaced 
tenants as an aspect of the redevelopment process. 

The text of the above policy states that resident-owner, middle income 
tenants generally are able to find alternative accommodation. However, 
the plan policy states that there are three groups of tenants for which 
the landlord must assist in relocation: long-term families, senior 
citizens and those earning less than $3000 per year. 

In accordance with this policy, the owner of the site, Gillespie 
Investments Ltd., was contacted. The owner was not aware of this City 
Council policy but stated that although the building is now vacant, 
it was occupied by a couple who are of middle-income. Mr. Gillespie 
subsequently submitted a letter to the Area Planner for Kitsilano stating 
the circumstances of the previous tenants. A copy of his letter is 
attached is Appendix A. 

It is, therefore, recommended a demolition permit for 2484 Point Grey Road 
be issued. 

The City Manager RECOMMENDS that the report of the Director of 
Planning be approved. 


(BUILDING - 2) 
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FINANCE 


FINANCE MATTERS 


A-7 


RECOMMENDATION 


1 1 . Investment Matters (Various Funds) August 19 75 . 

Director of Finance reports as follows: 

) Security Transactions during the month of August 1975. 

) Summary of Securities held by the General and Capital Accounts 

) ^ GENERAL AND CAPITAL ACCOUNT TRANSACTIONS (PURCHASES) 


Debt Charges Equalization Fund (Purchases) 
Chartered Bank Receipts 


u^t 1975 


Bank of B.C. 


Mar. 15/76 630.416.22 
I 630,416.22 


SINKING FUND TRANSACTIONS (PURCHASES) 



Maturity 

Maturity 


Term 

Annua 

Type of Security 

Date 


Value 

Cost 

Days 

Yield 

1975 








Bank of Montreal 

Aug. 

27/75 

787,199.67 

784,597.60 

15 

8. 

07 

Mercantile Bank of Canada 

Aug. 

14/75 

3,000,575.34 

3,000,000.00 

1 

7 

00 

Bank of B.C. 

Aug. 

15/75 

1,000,239.73 

1 ,000,000.00 

1 

8. 

75 

Banque Canadienne Nat. 

Jan. 

16/76 

2,073,465.75 

2,000,000.00 

155 

8. 

65 

Banque Canadienne Nat. 

Jan. 

16/76 

2,589,979.46 

2,500,000.00 

151 

8. 

70 

Bank of B.C. 

Aug. 

26/75 

1,001,315.07 

1,000,000.00 

6 

8. 

00 

Mercantile Bank of Canada 

Aug. 

26/75 

2,403,057.53 

2,400,000.00 

6 

7. 

75 

Bank of B.C. 

Aug. 

22/75 

1,500,000.00 

1,499,632.35 

1 

8. 

95 

Prov. Bank of Canada 

Jan. 

15/76 

1,553,700.00 

1 ,500,000.00 

146 

8. 

95 

Bank of Montreal 

Sept 

8/75 

982,556.45 

979,730.00 

13 

8. 

10 

Royal Bank 

Sept 

2/75 

1,001,534.25 

1,000,000.00 

7 

8. 

00 

Royal Bank 

Sept 

5/75 

701 ,534.25 

700,000.00 

10 

8. 

00 

Bank of Montreal 

Aug. 

27/75 

1 ,000,109.59 

1 ,000,000.00 

1 

4. 

00 

Banque Canadienne Nat. 

Jan. 

15/76 

1,034,110.42 

1,000,000.00 

141 

8. 

83 



$20,629,377.51 

$20,363,959.95 





600,000.00 202 9.16 
J 600,000.00 


Type of Security 


uit 


City 
City 
City 
City 
City 


of 
of 
of 
of 
of 


Van. 10 
Van. 8 
Van. 6 
Van. 6 
Van. 5 


City of Van. 


% 
% 
% 
% 
% 

9.25% 


Maturity 

Maturity 





Term 

Yield 

Date 

Value 

Price 

Cost 


Yrs/Mos. 

% 

Dec. 16/94 

40,000.00 

95 

87 

38,348. 

00 

19/ 4 

10.50 

Apr. 1/91 

25,000.00 

82 

27 

20,567. 

50 

15/ 8 

10.30 

June 15/80 

1,000.00 

87. 

25 

872. 

50 

4/10 

9.35 

June 15/80 

1 ,000.00 

87 

20 

872. 

00 

4/10 

9.35 

May 1/78 

1 ,000.00 

90. 

00 

900. 

00 

2/ 9 

9.25 

Sept. 1/90 

12,000.00 

92 

05 

11 ,046. 

00 

15/ 

10.30 

$ 80,000.00 


$ 

72,606. 

00 




SUMMARY OF SECURITIES HELD IN GENERAL & CAPITAL ACCOUNTS ONLY - AS AT AUGUST 31, 1975 

Par or Maturity Value Cash or Book Value 


Type of Security 
rjt Term 


rtered Bank Deposit 
eipts & Government Notes 


$74,338,663.34 


$72,240,197.86" 


City Manager RECOMMENDS that the report of the C 
;ers (Various Funds) for August 1975 be approved. 


Director of Finance on Investment 

FOR COUNCIl ACTION SEE ?AGl{S)./^ 


Manager's Report, September 26, 1975 

PROPERTY MATTERS 

RECOMMENDATION 


1 . Consent to Assignment of Lease - 
Portion of Arbutus Street 
abutting Block ^25, D.L. 526 
Situated between 13th & Il|.th Avenues 


The Acting Supervisor of Property & Insurance reports as follows :- 

"The easterly 1? feet of Arbutus Street lying between the southerly limit of 
13th Avenue and the northerly limit of ll+th Avenue, and abutting Block 1+25, 
D.L. 526 is currently leased to Bear Investments Ltd. for a term of 30 years 
from the first of October, I967, subject to 6 months notice of cancellation. 

The abutting properties formerly registered in the name of Bear Investments 
Ltd. have now been sold to OX Film Processing Laboratories Ltd. and application 
has been received for consent to assign the subject lease to the new registered 
owners . 

RECOMMENDED that the City consent to an assignment of the lease dated 
November 15, 196? in the name of Bear Investments Ltd. for the easterly 1? 
feet of Arbutus Street between 13th and 1l+th Avenues abutting Block 1+25, D.L. 526 
to CX Film Processing Laboratories Ltd. subject to the documents of assignment 
being to the satisfaction of the Director of Legal Services." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Acting Supervisor of Property & Insurance be approved. 


2. McLaren Electric Building, 1 836 West 5th Avenue 
Lease of portion (9i|5 sq. ft.) on second floor 
Lots 7 to 9; the south i+0 feet of Lot 10; Lot "A" 
(Explanatory Plan 5233): Lots Il|. & 15 Except 
Risht-of-Way all in Block 267. D.L. 526 


The Acting Supervisor of Property & Insurance reports as follows :- 

"City Council 'In Camera' on August 12, 1975, recommended 

'That the Supervisor of Property & Insurance be authorized 
to negotiate leases on the McLaren Electric Building to 
expire no later than December 31, 1981.' 

Mardon and Campbell Insurance Agencies Ltd. occupy 945 square feet 
on the second floor of this building and operate a general 
insurance agency. 

The three year lease with the former owner of the building 
expired in June 1974 and until now the lessee has been holding 
over on a month to month basis pending Council's decision on the 
future of this building. 

After City Council's decision of August 12, 1975, negotiations 
were commenced and the lessee has agreed to a new lease 
incorporating the following terms and conditions: 

1. Rent to be increased from $250.00 per month to $400.00 
per month commencing November 1, 1975. 

2. Lease term to be 2is years from November 1, 1975, with 
right to renew for a further 2^ years. 

3. Lessee to have the exclusive use of three parking stalls. 

4. Lessee to have the right to sub-lease or assign when 
approved in writing by the City, such approval not to be 
unreasonably withheld. 

5. City to covenant and agree not to permit another general 
insurance agency to rent space in this building. 


1" ? I- — 
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Manager's Report, September 26, 1 975 ( PROPERTIES-2 ) 


Clause #2 (Cont'd) 

It is noted that the above rental rate represents current economic 
rentals for comparable space in this area. 

RECOMMENDED that the above space be leased to Mardon and Campbell 
Insurance Agencies Ltd. under the above terms and conditions with 
a lease to be drawn to the satisfaction of the Director of Legal 
Services and the Acting Supervisor of Property & Insurance." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Acting Supervisor of Property & Insurance be approved. 


3. Insurance Brokerage Appointment to the 
City of Vancouver 

The Acting Supervisor of Property and Insurance and the Director 
of Finance report as follows :- 


"The City's three year Fidelity Bond, Money, Securities and Mercan- 
tile Stock Insurance Policy expires on January 1st, 1976. This 
policy insures against theft and destruction of money, securities 
and mercantile stock at specific locations and also includes a 
blanket fidelity bond covering each employee in the amount of 
$100,000.00, with higher limits for specified senior officials. 
The current annual premium is $8,273.00. 

This insurance has been serviced by the firm of Macaulay Nicolls 
Maitland and in particular, by the same broker, Mr. Glen Mansell 
for 23 years. During the past 11 years, Macaulay Nicolls Maitland 
on behalf of the General Accident Group, have been the successful 
tenderer for this risk and were often the only tenderer interested. 

After 11 years of tendering and improving its various insurance 
s2ii?cf ^van.S^i^ enjoys the best coverage, rates and brokerage 

service available. However, it is increasingly apparent that it 
is no longer a buyer's market and major underwriters are reluctant 
tn !^^jyt^^".^°"»Petitive bidding, in fact brokers are hard pressed 
to retain existing premiums. 

Council has realized this situation by recently approving the appoint- 
ment of Reed Shaw Stenhouse as broker for all of the City's other 
insurance policies and your officials strongly believe that it would 
be in the City's best interest to appoint the firm of Macaulay Nicolls 
Maitland Insurance as broker for the City's Fidelity Bond, Money, 
Securities and Mercantile Stock Insurance Policy for a period of 
six years, commencing January 1st, 1976. It is understood that the 
appointment would be revokeable if either party becomes dissatisfied 
during this period. 

RECOMMENDED That the firm of Macaulay Nicolls Maitland Insurance be 
appointed as broker for the City's Fidelity Bond, Money, Securities 
and Mercantile Stock Insurance Policy for a period of six years, 
commencing January 1st, 1976, which appointment shall be revokeable 
by either party." 

The City Manager RECOMMENDS that the foregoing Recommendation of the 
Acting Supervisor of Property & Insurance and the Director of Finance 
be approved. 


i|. Triangular Portion of Parcel B of Lots 29-36 
Block 21+0, D.L. 526 

- N/S i|.th Avenue Between Fir and Granville 
Streets 


The Acting Supervisor of Property & Insurance reports as follows: 


"The triangular portion of Parcel B of Lots 29-36, Block 240, 
D.L. 526, located on the N/S of 4th Avenue, is zoned M-1 Industrial, 
comprises 2,400 square feet and was leased to Mrs. J. A. Walley for 
15 years from June 1st, 1965. 


Manager's Report, September 26, 1975 (PROPERTIES - 3) 

Clause #3 (Gont 'd) 

The property is situated beneath the Fir Street Ramp of Granville 
Bridge and supplies four required parking spaces for a building 
on Lot C. The lease is subject to one year's notice of cancellation 
if required for civic purposes. 

The rent was subject to review as of June 1st, 1975 and after nego- 
tiation, the lessee has agreed that it be increased from $132.00 
per annum, plus taxes to $432.00 per annum, plus taxes. 

RECOMMENDED That the rental for the period June 1st, 1975 to May 
31st. 1980, be set at $432.00 per annxim, plus taxes as if levied." 

The City Manager RECOMMENDS That the foregoing Recommendation of the 
Acting of Supervisor of Property & Insurance be approved. 


FOR COUNCIL ACTION SEE PAGE(S) .£2.^ 


REPORT TO COUNCIL 


VEHICLES FOR HIRE BOARD 

A meeting of the Vehicles for Hire Board was held on Thursday, 
September 18, 1975, at 10:00 a.m. in the No. 1 Committee Room, Third 
Floor, City Hall. 

PRESENT: Alderman Rankin, Chairman 

Director of Legal Services 
Financial Analyst 
Director of Permits and Licenses 
City Manager 

Inspector Robinson, Police Department 
Constable Le Fare, Police Department 

CLERK: R. Demofsky 

RECOMMENDATIONS : 

1 . Vancouver Driving School Operations 

On July 24, 1975, the Board heard representatives of Vancouver 
City Driving Schools outline some problems with which they were 
being faced. 

It was , 

RESOLVED, 

THAT the Vancouver City Driving Schools submit: 

a) Recommendations on minimum driver school rates 

b) Recommendations on limiting the number of 
driving school vehicles 

c) Recommendations made by the Vancouver City Driving 
Schools to the Provincial Government for endorsation 
of the Vehicles for Hire Board. 

The Board today considered a letter from the Vancouver City 
Driving Schools dated August 20, 1975, which stated as follows: 

" Further to our presentation at: the Vehicles for Hire Board meeting of the 
24th of Jtily last, and in accordance with the Board's suggestion, we now 
submit the following proposals approved at a meeting of Vancouver school 
owners held 1st August, 1975» 

1, MINIMUM RATES: That, to establish a fee structure that is fair to 
the public and provide a sound operating environment for our driving 
schools, we propose ••• 

a) A fixed minimum commercial non-pickup rate of $16,50 per lesson 
hour or as otherwise determined by the Board, See Attachment, 

b) A review of minimum rates as may be warranted from time to time, 

o) Prohibition of special promotional inducements designed to blunt 
or defeat the Intent of this clause, 

2, ISSDE of LICENSES: That, to avoid possible proliferation of vehicle 
and business licenses and ensure adequate training services with free 
competition, we propose ,,, 

a) Require an annual report each January from each school (beginning 
with 1975) showing the number of vehicles licensed and the number 
of in-oar instruction hours carried out as compared to the total 
number of hours available, 

b) Determine the need for additional service to the public from the 
annual school reports provided that individual schools may, by 
formal application, request vehicle licenses subject to proof of 
need. Based on the number of such applications, the Board might 
then consider the need for more driving school business licenses o 

o) Inasmuch as 197^^ figures indicate an over-abundance of vehicles, 
temporarily suspend the issuance of fvirther licenses pending the 
findings of a review of annual reports^' for 1975« 


Cont'd . 


AUG 11 1970 


Board of Administration, August 7, 1970 


41i 


(SOCIAL - 4) 


Clause 2 Cont/d. 


time for presentation to City Council for a Sixth Renovation 
of approximately 10 acres in 1970/71. A final renovation 
of 15 acres of the General Section will be submitted for 
completion in 1971/72." 

Your Board submits the matter to Council for INFORMATION. 


FOR AD0?TiO?l SEE PAGS(S) 


llo6 

165 


Vehicles for Hire Board 
September 18, 1975 

- 2 - 

3, VEHICLE OCCUPANCY: Experience has clearly indicated a need for the 
regulation contained in By-law ^99 1 Clause 28 (1) (d) which was re- 
pealed 26th May, 1970. We recommend that this public safeguard be 
reintroduced, " 

Representatives from Johnston's Driving School Ltd., 
Continental Driving Academy Ltd. , and the Vancouver Safe Driving 
and Research Society, were present. 

i) Minimum Rates 

When discussing this matter Mr. J. Plaskett, representing 
Vancouver City Driving Schools advised that in order to 
maintain an acceptable standard of teaching a minimum rate 
would have to be charged. 

The City Manager suggested that a minimum rate would not be 
required as long as driving schools were properly policed 
by the Permits and Licenses Department. 

There was no further discussion regarding minimum rates. 

ii) Issue of Licenses 

During the discussion on this subject the Chairman advised 
that the City does not presently have the power to reject 
any applications which meet appropriate City requirements. 
However, Council does have the power to enact by-laws which 
would give more control over issuance of licenses. 

Following further discussion on this matter, it was 

RECOMMENDED , 

A. THAT an annual report each January, from each school 
beginning with 1975, showing the number of vehicles 
licensed and the number of in-car instruction hours 
carried out as compared to the total number of hours 
available, be submitted to Council. 

B. THAT Council determine the need for additional service 
to the public from annual school reports, provided that 
individual schools may, upon formal application, request 
vehicle licenses subject to proof of need, based on the 
number of such applications the Board might then consider 
the need for more driving school business licenses. 

C. THAT the Director of Legal Services be instructed to 
bring forward appropriate by-law amendments thus giving 
the City the above noted by-law powers. 

iii) Vehicle Occupancy 

During this discussion some representatives of the Vancouver 
City Driving Schools expressed that driving instruction cabs 
should only contain the student and the instructor except in 
cases of institutional classes such as high schools, etc. Other 
representatives of the Vancouver City Driving Schools expressed 
that having more than one student was to the advantage of the 
students involved. This is known as piggy-backing. 

Two very distinct points of view were apparent here, and no 
further action was taken on this particular matter. 

RESOLVED, 

THAT the letter from the Vancouver City Driving Schools 
dated August 20, 1975, be received. 
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Vehicles for Hire Board 
September 18, 1975 


- 3 - 


2 . Taxis and Turns in Downtown 

The Vehicles for Hire Board discussed the matters of taxis 
on Granville Mall and taxi turns in the downtown area on May 15, 
1975, and 

RESOLVED, 

A. THAT the request of the Vancouver Taxi-Cab Driver 
Employees Association to allow taxis to turn left 
on Dunsmuir Street from Granville Street when pro- 
ceeding north and to turn left on Smythe Street from 
Granville Street when proceeding south, be referred 
to the City Engineer for report back to the next 
meeting of this Board. 

B. THAT representatives of the Engineering Department, 
Bureau of Transit, and the Transit Union be invited 
to the next meeting of the Vehicles for Hire Board 
to discuss the matters of allowable taxi turns off 
Granville and in the downtown core area. 

The Board considered a City Manager's Report dated August 20, 
1975, which is on file in the City Clerk's Office, and stated in 
part : 

" TURNS FROM GRANVILLE MALL 

The taxi industry requested that taxis be allowed to turn left onto Dunsmuir 
Street from the Granville Mall vdien proceeding north and to turn left onto Smithe 
Street from the Granville Mall v*ien proceeding south. 

Under the existing traffic regulations, taxis presently must exit by using 
either end of the Mall with no turns at these exit points (i.e., they must drive 
straight north on Granville Street across the Hastings Street intersection or 
straight south on Granville Street across the Nelson Street intersection). One 
main reason for this arrangement was to give priority to pedestrians and transit 
vehicles. 

By prohibiting taxis from making these turning movements, there are no conflicts 
with pedestrians crossing the east-west streets such as Dunsmuir and Georgia. This 
arrangement is desirable from a standpoint of facilitating pedestrian movement in 
the downtown as well as providing maximum safety for pedestrians crossing these 
streets. ' 

Another important reason for these turn prohibitions is to minimize delays to 
buses by turning vehicles. Because of the high volume of pedestrians crossing the 
intersecting streets, turning taxis would often be forced to wait for the pedes- 
trians to clear the crossing. These waiting taxis would, in turn, block buses 
using the Mall and thereby adversely affect bus schedules and service. 

A third reason for the taxi turn prohibitions was to discourage the use of 
the Mall as a 'shortcut* route for east-west taxi trips in the downtown. 

To assist taxis, and at the same time encourage a mall environment for 
pedestrians, vehicle loading facilities have been located at six of the seven 
intersecting streets. These loading facilities are available for taxis for 
at least 20 hours of the day for the purpose of dropping off or picking up 
passengers. (See attached plan for details.) 

It is our opinion that the aforementioned turn prohibitions which apply 
to taxis are still appropriate on the Granville Mall. 

TURNS FROM HOWE AND SEYMOUR STREETS 

The taxi industry also requested that taxis be allowed to use the exclusive 
bus lanes on Howe and Seymour Streets to make right turns at intersecting streets. 

The exclusive bus lane on Howe Street and the turn prohibitions were elimi- 
nated in May in conjunction with the implementation of the Robson Street closure. 
Therefore, this concern is no longer a problem to the taxi industry. 
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There are nine (9) streets intersecting with the Seymour exclusive bus lane. 
Right turns are permitted at three of these streets at Davie, Smithe and Georgia. 
The bus volumes using Seymour Street are fairly heavy in the morning and evening 
peak periods averaging almost one per minute (i.e., 53 buses per peak hour). At 
these times it is desirable to minimize on right turns by non-bus traffic in 
order to avoid service delays to buses held up by right turning traffic vraiting 
for crossing pedestrians. It is most important that these buses maintain tlieir 
schedules in order to encourage wide public acceptance of buses as a reliable 
alternative to the automobile. 

However, during base periods of the day (from 9:00 a.m. and 4:00 p.m.)it 
would be advantageous if the bus lane was available to all forms of vehicular 
traffic and if right turns were permitted. The delays caused to buses under 
this condition would not be significant. 

Between about 6:00 p.m. and 7:00 a.m. bus volumes are also very light on 
Seymour Street vrtiile there is an on-going need for the use of this lane equally 
for right turns. For these reasons the existing bus lane should not be exclusive 
at this time and right turns should be permitted. 

The proposal of time limited exclusive bus lanes on Seymour and Howe Streets 
(between about 7-9 a.m. and 4-6 p.m.) was brought to the attention of the 
Bureau of Transit Services earlier this year. The Bureau rejected the proposal 
in favour of maintaining the present exclusive bus lanes along Seymour J.nd Howe 
Streets on a 24-hour-a-day basis with several right turn prohibitions. 

It would take about four weeks to modify the signs and to remove pavement 
buttons related to the Seymour Street bus lane in order to change it from a 
24-hour-a-day exclusive bus lane to an exclusive bus lane only between 7-9 a.m. 
and 4-6 p.m. This work has been estimated to cost $6,000. Funds are available 
In the Engineering Department Operating Accounts for this purpose. 

CONCLUSIONS 

Because of the objectives of Council of developing a mall that is pedestrian 
oriented and at the same time of providing a two-way exclusive roadway for buses, 
it is concluded that the existing turn prohibitions at intersecting streets along 
the Mall should be retained. 

There is merit in retaining an exclusive bus lane on Seymour only in the 
peak travel period (i.e., 7-9 a.m. and 4-6 p.m.) and in permitting all. vehicles 
to use and turn from this lane in the other 20 hours of the day. Implementatbn 
of this arrangement would mean that taxis and all other forms of vehicular traffic 
would have a much improved circulation from Seymour Street. At the same time, 
under this arrangement, bus delays during the base period would be minimal. 

RECOMMENDATIONS 

The City Engineer RECOMMENDS that: 

1. the turn prohibitions along the Granville Mall be retained; 

2. right turns be granted as soon as possible to all vehicles, including 
taxis, along Seymour Street for most hours of the day by retaining an 
exclusive bus lane and turn prohibitions only between 7-9 a.m. and 4-6 p.m." 

T.7>,on discussing turns fro?" Granville Mall the Chairrian suggested 
that it would not make a big difference if taxis were allowed to turn 
off the Mall except during rush hours. Taxi representatives agreed 
that rush hours did not pose the biggest problem here. Further that 
their being able to turn off the Mall would not encourage them to 
cruise the Mall. 

A representative from the Hydro Transit System suggested that 
allowing taxis additional turning rights would only create greater 
problems. He recommended that the Mall use remain as it presently is. 

Taxi representatives requested free use of the Mall just as 
B.C. Hydro busses. 
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The City Manager suggested that Granville Mall was pedestrian- 
oriented and to keep it that way the City Engineer's recommendation 
should be approved. 

During discussions on the matter of turns from Howe and Seymour 
I Streets Mr. Graham representing the Bureau of Transit read the Board 
a letter from Mr. Victor J. Parker, Director, Bureau of Transit, dated 
September 18, 1975. This letter, which is on file in the City Clerk's 
Office, advised that the Bureau was in agreement with the City 
Engineer's recommendation to retain present policies regarding 
Granville Street, but disagreed with the recommendation regarding 
restriction of the hours of operation of the Seymour transit lane 
from 7:00 a.m. to 9:00 a.m. and 4:00 p.m. to 6:00 p.m. The peak traffic 
period has spread beyond the traditional limits described above in the 
afternoon, and now begins about 3:00 p.m. 

Following discussion, it was 

RECOMMENDED, 

A. THAT the taxi turn prohibitions along the Granville Mall 
be retained. 

B. THAT right turns be granted as soon as possible to 
all vehicles including taxis along Seymour Street for 
most hours of the day but retaining an exclusive bus 
lane and turn prohibitions only between 7:00 a.m. to 
9:00 a.m. and 3:00 p.m. to 6:00 p.m. 


FOR COUNCIL ACTION SEE PAGE(S)/ 
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PART REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


September 18, 1975 


A meeting of the Standing Committee of Council on Community 
Services was held on Thursday, September 18, 1975, in the No. 2 
Committee Room, Third Floor, City Hall, at 3:30 p.m. 

PRESENT: Alderman Rankin, Chairman 

Alderman Boyce 
Alderman Marzari 
Alderman Sweeney 
Alderman Volrich 

CLERK: R. Demofsky 

RECOMMENDATIONS : 

1 . Liquor Permit Applications 

The Committee considered City Manager's Reports on each of 
the following liquor permit applications: 

- The Spinning Wheel - 212 Carrall Street 
Hy's of Canada - 943 Hornby Street 
Mr. Raymond Wong - 745 Thurlow Street 

Mr. A. Floyd of .the Planning Department reviewed these reports 
with the Committee, following which it was, 

RECOMMENDED, 

A. THAT the liquor permit application for The Spinning 
Wheel at 212 Carrall Street be approved. 

B. THAT the liquor permit application for Hy's of 
Canada at 943 Hornby Street be approved. 

C. THAT the liquor permit application for Mr. Raymond 
Wong at 745 Thurlow Street be approved. 


2 . Hardship Appeal - 2569 Pandora Street 

Vancouver City Council on July 29, 1975, considered a report 
from the Hardship Committee and approved their recommendation to 
refuse this application for a hardship case. 

Mr. J. Barter of the Downtown Eastside Residents' Association 
and Mrs. E. Gusland were present today to appeal this Council decision. 

Mrs. Gusland advised the Committee that her tenant, Mr. Ostrom, 
was a semi-retired man and, in view of the housing shortage, needed 
the accommodation she was providing. 

RECOMMENDED , 

THAT Council rescind its motion of July 29, 1975, 
and approve Mrs. Gusland 's application for a hardship 
case . 

FURTHER THAT the Director of Permits and Licenses 
acquire more information on the tenant, such as age, 
circumstances, etc., and submit a report to Council 
to be considered in conjunction with this recommenda- 
tion. 

(NOTE FROM CLERK: Rescinding motion requires affirmative vote 

of 2/3 of Council Members present.) 
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INFORMATION : 

3. Derelict Buildings in Skid Road - 205-15 East Georgia Street 

The Committee considered a City Manager's Report (which is on 
file in the City Clerk's Office) and stated in part: 

! "On July 22, 1975 Council approved the reconnendation of the Standing Committee of 
! Council on Comnunity Services and recommended that the Fire Chief submit a further 

report on 205-15 East Georgia Street ( George Rooms) in one month's time with 

respect to its condition. 

! The Fire Chief reports as follows: 

These premises are now fully sprinklered and at the time of writing this report 
the building is almost ready for complete occupancy. 

I There are some minor routine Bylaw requirements to be completed but otherwise 
the premises may be occupied at any time. " 

The Committee, 


THAT the above noted City Manager's Report be received. 


4. 616 Club 

This Committee on July 24, 1975, when considering a Police 
Department Report on the 616 Club at 616 Robson Street, resolved, 

"THAT this matter be deferred for two months after 
which time the Police be requested to submit a further 
report on the 616 Club and the owner be urged to 
substantially improve the management of the club." 

This report is on file in the City Clerk's Office. 

RESOLVED, 

THAT this matter be deferred to the next meeting at 
which time the City Manager and representatives from 
the Police Department could be present for a further 
discussion. 


5 . The Swedish Touch - 538 Howe Street 

The Committee considered a letter from D.W. McRae, Superintendent, 
Commanding Investigation Division, Vancouver Police Department, 
regarding this matter. The letter, dated September 12, 1975, stated 
in part: 

"These premises are licenced for photography only, and has 
in fact been conducting body massages, and nude photography. 

This report is for your information in relation to The 
Studio which is before your Committee, and the new by-law 
being prepared by City Council." 

RESOLVED, 

THAT this information be received. 


The meeting adjourned at approximately 4 : 17 p.m. 

, , ^ FOR COUNCIL ACTION SEE PAGE{S):d^~£. 
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STANDING C0I4MITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 
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A meeting of the Standing Committee of Council on Planning and 
Development was held on Thursday, September 18, 1975 in the No. 1 
Committee Room, Third Floor, City Hall, at approximately 3:45 P.M. 


PRESENT: Alderman Bowers, Chairman 
Alderman Bird 
Alderman Cowie 
Alderman Harcourt 

ABSENT: Alderman Kennedy 


COMMITTEE CLERK: M. L. Cross 


INFORMATION 

1 . Fairview Area Planning - Heritage Houses 

The Committee considered a report of the City Manager dated 
September 4th, 1975. 

On July 10th, 1975 the Committee recommended that the following 
recommendations of the Fairview Planning Committee be referred 
to the Manager to be undertaken as part of a Heritage Study with 
City-wide implications: 



"(2) THAT the Directors of Finance and Housing, 
in co-operation with the Fairview Planning 
Committee and the Vancouver Heritage Advis- 
ory Committee, analyze the feasibility of 
and make recommendations concerning: 

a) the implementation of property tax 
incentives for the preservation of resi- 
dentially-occupied houses with heritage 
merit, and 

b) a Heritage Rehabilitation Revolving Fund. 

(3) THAT the Directors of Planning and Legal Serv- 
ices analyze the feasibility of and make rec- 
ommendations concerning possible zoning and 
development control mechanisms to encourage 
the retention and preservation of buildings 
of heritage merit. This investigation should 
include, but not be limited to the Transfer of 
Development Rights. M 


In his interim report, the Manager advises that the Planning 
Department will be calling a meeting of the various Departments 
and Committees for report back to the Committee within two months, 


RESOLVED 


THAT the interim report of the City Manager dated 
September 4th, 1975 be received. 


Continued on Page 2. 
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2 . Fraser River Recreation Study 

The Committee considered a report of the City Manager dated 
August 22nd, 1975 v/herein the Director of Planning sets out 
the conclusions of the report "North Fraser Recreation Study" 
prepared by Thompson, Berwick, Pratt and Partners, June 30th, 
1975 (copy on file in the City Clerk's office). The Consult- 
ants' report makes specific recommendations for implementation 
in the Vancouver area and the Director of Planning summarizes 
these as follows: 

Immediate 

1) Connect a southlands trail system to the existing U.B.C. endowment 
lands trail system. 

2) Improve the Celtic Island area for both public and commercial boat use. 

3) Improve the foot of Angus and investigate extending recreation 
opportunity. 

4) Identify the foot of Oak Street (N.F.H.C. office) as an information 
centre location. 

5) Initiate an industrial/recreation demonstration in the heart 
of the industrial zone. 

6) Declare the use of city lands south of Champlain Heights to be 
park and recreation use only. 

7) Initiate detailed planning to provide park and connecting links 
to Cliamplain Heights. 

8) Identify Knight Street Bridge as an important new access potential. 
Intermediate 

1) Link U .B.C., Southlands and Marpole with continuous public walkways. 

2) Interconnect interesting recreation places within the industrial belt. 

3) Link riverside parks with community facilities in Champlain Heights. 

4) Recognize Marpole as an important urban sub-centre. 

5) Initiate and pursue major improvement demonstration within the 
industrial area. 

Long Term 

1) Declare Southlands to be essentially a recreation area. 

2) Provide major urban riverfront park in Marpole. 

3) Provide a major community riverfront park and recreation area 
for Fraserview/Qiamplain Heights. 

Mr. R. Youngberg, Associate Director - Area Planning, advised 
that the above conclusions of the Consultants' report should 
be looked at in more detail. The Technical Committee (comprised 
of representatives of the Councils of Vancouver, Richmond, Burnaby, 
New Westminster, the Provincial Government, the North Fraser 
Harbour Conunission, and the G.V.R.D.) is discussing the conclu- 
sions of the report to come up with a programme of potential 
projects and budget items for report back to their respective 
Councils, Boards, etc. 

The Committee agreed that the Planning Department should continue 
to attend meetings of the Technical Committee. 


Continued on Page 3 . 
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Clause No. 2 Continued 


RESOLVED 

THAT the report of the City Manager dated August 
22nd, 1975 be received and the Director of planning, 
in conjunction V7ith the Park Board, hold public meet- 
ings to carry out discussions of the specific 
recommendations for Vancouver with the communities 
on the south slopes, i.e. Marpble-Oakridge and Killarney- 
Champlain^ 


The meeting adjourned at 5:00 P.M. 

FOR COUNCIL ACTION SEE PAGE(S) Z.1>..1^ 
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SPECIAL COMMITTEE OF COUNCIL TO STUDY 
FIRE SAFETY IN HIGHRISE BUILDINGS 


September 5, 1975 

TO: Vancouver City Council 

FROM: Mr. R.S. Nairne, Chairman 


On June 25, 1974, the City Council passed the following 
motion : 

"THAT a committee be established by the Board of 
Administration t<D report back to Council on procedures 
for existing hig;irise buildings meeting the proposed 
highrise fire protection standards." 

As Chairman of fie Special Committee of Council to Study 
Fire Safety in Highrise Buildings, I am pleased to enclose 
herewith, copies of a report and recommendations of the 
Committee. The recommendations contained in the report have 
been arrived at after nine months of bi-monthly meetings. 
As appointed Chairman of the Committee, I wish to express my 
sincere appreciation to all the members for the generous 
amounts of time they devoted to this important assignment. 
The Committee represented a balance of areas of interest and 
was drawn from members of the staff of the City Fire Department 
and the Department of Permits and Licenses, and also had repre- 
sentation from owners and operators of highrise office buildings 
and from members of the Architectural and Engineering professions. 

The recommendations were arrived at after due consideration 
of these various points of view. The substance of the recom- 
mendations was decided after many meetings and is unanimously 
supported by members of the Committee. With such diverse 
interests and points of view represented on the Committee, 
however, it is understandable that some members may be more 
concerned than others that these recommendations be adopted 
as soon as possible and that they represent a minimum set of 
requirements. The Fire Chief, for example, is in total contact 
with the consequences of fires on life safety and is particularly 
anxious to emphasize the necessity of adopting these measures 
within a reasonable time frame. Further, the Committee wishes to 
reiterate that should it be Council's intention to adopt these 
recommendations, they first be presented for discussion to 
appropriate groups and individuals for comment prior to such 
formal adoption. 

I speak for all the members of the Committee in offering 
to provide any further comments and advice to Council should 
further explanations and information be required. 



CHAIRMAN 


AUG 11 1970 4'- 


Board of Administration, August 7, 1970 


(HARBOURS 


HARBOURS & PARKS MATTERS 


CONSIDERATION: 


1 . Pioneer Place 

The Director of Planning reports as follows: 

"The attached petition protesting the conditions in 
Pioneer Place was received on July 22, 1970. 

Council will recall that the physical and social 
conditions relating to this Square are under study 
in the East Gastown beautif ication project, and 
also in the overall Gastown, Chinatown investigations. 
The Director of Social Planning /Community Development 
in collaboration with the Planning Department, will 
be reporting on steps that might be taken to alleviate 
the present problems in this area. 

Council may wish to request the City Clerk to send a 
copy of this report to the Gospel Mission thanking 
them for their communication, and noting that Council 
has already taken steps to obtain a solution to the 
problem. " 

Your Board 

Submits this item to Council for CONSIDERATION. 
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September 5, 1975 

REPORT TO COUNCIL 

SPECIAL COmiTTEE OF COUNCIL 
TO STUDY FIRE SAFETY IN HIGHRISE BUILDINGS 

PREAMBLE 

The Special Committee of Council to Study Fire Safety in 
Highrise Buildings is pleased to submit herewith its recommend- 
ations concerning the improvement of conditions of fire safety 
in existing office buildings. The Committee, as appointed by 
Council, is composed of building managers, professionals in the 
field of architecture and engineering, the City Building 
Inspector, the Fire Chief and several of his staff. 

The first meeting was held on November 6, 1974, and further 
meetings have been held every second week since that date. We 
are particularly indebted to the Fire Chief and his staff who 
have provided particulars on all the existing highrise office 
buildings in Vancouver and which would be affected by any new 
regulations adopted by the City. The City Building Inspector 
has also been generous in assisting the Committee in providing 
valuable information on existing and previous Code requirements, 
and in interpreting various relative sections of the National 
Building Code. 

The aim of the Committee has been to study methods of improving 
life safety in the event of a fire in highrise office buildings. The 
recommendations deal with such measures as are considered appropriate 
to achieve this objective and are therefore not specifically intended 
to protect property but rather to ensure the safety and egress of 
occupants in the event of a fire. 

Before drawing up the recommendations, considerable background 
material was submitted and studied by Committee members. This 
included information on various systems of fire and smoke control 
being studied and in many cases, incorporated in new buildings in 
the U.S., Canada and elsewhere. 

A recent study done by B.O.M.A. indicates that the incidence 
of fire in highrise office buildings and the loss of life or injury 
to occupants is relatively low. Indeed the point is made that one 
is safer in a highrise office building than in ones own home. In 
making recommendations for up-grading buildings, the probability 
factor and the economic costs of stringent requirements must be 
realistically related. 

The recommendations presented herein have been arrived at in 
accordance with the Terms of Reference which were given this 
Committee at its inception. The Committee is satisfied that if 
any upgrading of existing buildings is to be undertaken, that 
these recommendations provide a reasonably uniform and worthwhile 
set of requirements that should markedly improve fire safety 
conditions in existing highrise office buildings. While many 
adr'itional requirements and mechanical devices could have been 
suggested, it is felt that the recommendations provide a reasonable 
balance between economic feasibility and a responsible recognition 
of the need to set reasonable fire safety standards for the protection 
of the public. The Committee is aware that the future use to be made 
of these recommendations is the responsibility of the City Council 
and will require serious consideration. It does feel, however, that 
if any improvement is to be made, the recommendations taken in context, 
and as a whole, represent a minimum preliminary step that will 
significantly improve fire safety conditions in existing buildings. 
The Committee also feels quite strongly that adoption of these 
recommendations should not be formalized until they are presented 
to interested and affected members of the community and some 
discussion and reaction received. 
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As mentioned above, background information was provided by 
the Fire Chief and his staff. This was a detailed inventory of 
all highrise office buildings in Vancouver. The definition of a 
highrise was "any office building over 75 feet in height". The 
inventory gave details of the buildings including age, size, type 
of construction, number and type of exits, elevators, etc. (See 
Appendix I attached) . 

RECOMMENDAT IONS 

The Committee quickly decided to divide the buildings into 
five categories, depending on their age. Each category was identi- 
fied as being related to a particular time at which building code 
regulations were modified. The five categories were established 
as follows: 

Category (1) - Those buildings on which Building Permits were issued 
prior to February 1, 1937. 

Prior to this date, fire-escapes were allowed as exits without 
any restriction with respect to the height of the building. There 
was no clear statement requiring at least two enclosed stairways as 
exits for all buildings two storeys in height or higher. 

Category (2) - Those buildings on which Building Permits were issued 

after February 1, 1937, but prior to August 3, 1965. 

The basic By-law in this period was numbered 2445. It states 
clearly that at least two stairways are required as a means of egress 
for all buildings two storeys or greater in height. A table of 
building areas shows at what points additional exits are required as 
the building increases in area. By-law #2445 allowed fire-escapes 
to count as exits on buildings up to three storeys in height but not 
on higher buildings. There were further amendments in later years. 
For example, in 1954, an amendment required the enclosure of stairs 
of all apartment buildings, hotels and lodging houses two storeys 
in height. There were amendments in 1956, and 1958, that required 
the stair enclosures of buildings six storeys or greater in height 
to be of two-hour non-combustible material. Otherwise, there is 
no significant change in the exit requirements for high buildings 
in this period. 

Category (3) - Those buildings on which Building Permits were issued 
after August 3, 1965, but prior to September 1, 1973. 

This By-law #4193 was written in the form of the 1953 edition 
of the National Building Code but contained some significant modifi- 
cations in line with the 1960 and 1965 editions of the Code. 
Included in By-law #4702, was a provision allowing deadf-end 
corridors in fire-resistive office buildings to be 50' long. 

Category (4) - Those buildings on which Building Permits were issued 

after September 1, 1973, but prior to February 5, 1974. 

This Building By-law #4702 adopted the 1970 edition of the Nationa 
Building Code including Revision Series 1 and 2 but not Revision Series 
In other words, these buildings comply with the 1970 National Building 
Code but not inclusive of the complete requirements for high buildings. 

Category (5) - Those buildings on which Building Permits were issued 

after February 5, 1974, but prior to September 24, 1974. 

On this date. Revision Series #3 was adopted. This means that 
all buildings for which permits were obtained in this period had to 
be designed in accord with one of the 14 measures listed in the 
publication NRC #13366 "Measures for Fire Safety in High Buildings". 


cont'd. 
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REQUIREMENTS FOR BUILDINGS 

CATEGORY ONE-A - Those buildings between 75 and 100 feet in height 
from grade to the floor of the top storey must 
have one fully enclosed stairwell and an accessible 
outside fire escape, or alternately, be totally 
sprinklered. 

(i) Requirements for Unsprinklered Buildings 

(a) The interior exit stairs must be enclosed within at least 
a one hour fire separation and walls and ceilings must 
have a flame spread rating of 25 or less. 

(b) That corridors be enclosed with non-combustible construction. 
\ 

(c) That the flame spread ratings be required for public 
corridors in the 1975 N.B.C. 

(d) That in lieu of (b) , a one hour combustible wall which 
was installed under the provisions of the By-law of its 
day, be accepted. 

(e) All floors shall be separated from other floors by 
substantially a one hour fire separation. 

(f) All vertical shafts shall have a fire resistance rating 
of at least three-quarters of an hour. 

(g) The fire escape system may require alterations or improve- 
ments to the satisfaction of the Fire Chief (i.e.) 
protection from fire exposure from unprotected openings within 
10 feet of the exterior escape, provision of a vestibule of 
approximately 100 sq. ft. with one hour rated walls at point 
of entry to escape on each floor, easy access door or 

window to escape, replacing straight ladders with stairs 
between balconies, etc. 

(h) The building shall be equipped with a wet standpipe system 
located to the satisfaction of the Fire Chief (Note: 
Appendix II indicates design guidelines). 

(i) All elevators shall be fitted with a reliable standard of 
fire resistive doors at each floor and all elevators shall 
be controlled to return them to the main floor on signal 
by a fire alarm and at least one which serves all floors 

be designed to conform to Sub-section 3.2.6.3 of the N.B.C. 

(j) Corridors must be no more than 50 lineal feet dead-ended. 

(k) The area of a compartment (compartment means area surrounded 
by one hour minimum fire separation) shall not exceed 10,000 
sq. ft. until such time as the whole building is sprinklered. 

(ii) Requirements for Sprinklered Buildings 

(a) One elevator must be designed for manual use by fire- 
fighters. 

(b) The building shall be equipped with a wet standpipe system 
located to the satisfaction of the Fire Chief (Note: 
Appendix II indicates design guidelines). 


CATEGORY ONE-B - That buildings over 100 feet in height from grade 
to the floor of the top storey must have two 
fully enclosed stairwells or alternatively be 
totally sprinklered. Direct access must be provided 
to fire exits from the main corridor. 

(i) Requirements for Unsprinklered Buildings 

(a) The interior exit stairs must be enclosed within at 
least a one hour fire separation and the walls and 
ceilings must have a flame spread rating of 25 or less. 

(b) That corridors be enclosed with non-combustible '"*- 
construction. 

(c) That the flame spread ratings be as required for public 
corridors in the 1975 N.B.C. 

(d) That in lieu of (b) , a one hour combustible wall which 
was installed under the provisions of the By-law of its 
day, be accepted. 


cont'd. , . . 
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Cateifory One-B 
( ;:ontinued ) 

All floors shall be separated from other floors by 
substantially a one hour fire separation. 

All verticle shafts shall have a fire resistance rating 
of at least one hour. 

The building shall be equipped with a wet standpipe system 
located to the satisfaction of the Fire Chief (Note: 
Appendix II indicates design guidelines). 

All elevators shall be fitted with a. reliable standard 
of fire resistive doors at each floor and all elevators 
shall be controlled to return them to the main floor on 
signal by a fire alarm and at least one which serves all 
floors be designed to conform to Sub-section 3.2.6.3 of 
the N.B.C. Emergency power must be provided for the 
fire-fighter elevator. 

Corridors must be no more than 50 lineal feet dead-ended. 

The area of a compartment (compartment means area surrounded 
by one hour minimum fire separation) shall not exceed 10,000 
sq. ft. until such time as the whole building is sprinklered. 

(ii) . Requirements for Sprinklered Buildings 

(a) One elevator must be designed for manual use by fire- 
fighters . 

(b) The building shall be equipped with a wet standpipe system 
located to the satisfaction of the Fire Chief (Note: 
Appendix II indicates design guidelines). 


(e) 
(f) 
(g) 

(h) 

(i) 
(j) 


CATEGORY TV70 - Those buildings over 75 feet in height from grade to 
the floor of the top storey on which Building Permits 
were issued after February 1, 1937, but prior to 
August 3, 1965. 

(i) Requirements for Unsprinklered Buildings 

(a) All floors shall be separated from other floors by 
substantially a one hour fire separation. 

(b) All verticle shafts shall have a fire resistance rating 
of at least one hour. 

(c) The building shall be equipped with a wet standpipe system 
located to the satisfaction of the Fire Chief (Note: 
Appendix II indicates design guidelines). 

(d) All elevators shall be fitted with a reliable standard of 
fire resistive doors at each floor and all elevators shall 
be controlled to return them to the main floor on signal 
by a fire alarm and at least one which serves all floors 

be designed to conform to Sub-section 3.2.6.3 of the N.B.C. 
Emergency power must be provided for the elevator that is 
manually controlled. 

(e) That corridors be enclosed with non-combustible construction. 

(f) That the flame spread ratings be as required for publj^c 
corridors In the 1975 N.B.C. 

(g) That in lieu of (e) a one hour combustible wall which was 
installed under the provisions of the By-law of its day, 
be accepted. . 

(h) That walls and ceilings of interior exit stairs have a 
flame spread rating of 25 or less. 

(i) That in the return air duct riser of supply fan ventillating 
systems, there be a smoke detector to sense smoke and stop 
all fans. . ^ 

(j) That the air handling systems be required to have a manual 
reset and not come on automatically. 

(k) The area of a compartment (compartment means area surrounded 
by one hour minimum fire separation) shall not exceed 10,000 
sq. ft. until such time as the whole building is sprinklered. 
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Category Two (continued) 

(1) Corridors must be no more than 50 lineal feet dead-ended. 

(m) That external opening areas be supplied on each floor as per 
National Building Code of 1975. 

(ii) Requirements for Sprinklered Buildings 

(a) All elevators shall be controlled to return them to the 
main floor on signal by a fire alarm and at least one 
elevator that serves all floors must be designed for 
manual use by fire fighters. 

(b) - The building shall be equipped with a wet standpipe system 

located to the satisfaction of the Fire Chief (Note: 
Appendix II indicates design guidelines). 

(c) That in the return air duct riser of supply fan ventillating 
systems there be a smoke detector to sense smoke and stop 
all fans. 

(d) That the air handling systems be required to have a manual 
reset and not come on automatically. 


CATEGORY THREE - Those buildings over 75 feet in height from grade to 
to the floor of the top storey on which Building 
Permits were issued after August 3, 1965, but prior 
to September 1, 1973. 

(i) Requirements for Unsprinklered Buildings 

(a) All floors shall be separated from other floors by 
substantially a two hour fire separation. 

(b) All vertical shafts shall have a fire resistance rating 
of at least one hour. 

(c) The building shall be equipped with a wet standpipe system 
located to the satisfaction of the Fire Chief (Note: 
Appendix ll indicates design guidelines) . 

(d) All elevators shall be fitted with a reliable standard of 
fire resistive doors at each floor and all elevators shall 
be controlled to return them to the main floor on signal 
by a fire alarm and at least one which serves all floors 
be designed to conform to Sub-section 3.2.6.3 of the 1975 
N.B.C. Emergency power must be provided for the elevator 
that is manually controlled. 

(e) That corridors be enclosed with non-combustible construction. 

(f) That the flame spread ratings be as required for public 
corridors in the 1975 N.B.C. 

(g) That in lieu of (e) a one hour combustible wall which was 
installed under the provisions of the By-law of its day, 
be accepted. 

(h) Exit corridors shall conform to appropriate code requirements. 

(i) That in the return air duct risers of supply fan ventillating 
systems there be a smoke detector to sense smoke and stop all 
fans . 

(j) That the air handling systems be required to have a manual 
reset and not come on automatically. 

(k) The area of a compartment (compartment means area surrounded 
by one hour minimum fire separation) shall not exceed 10,000 
. sq. ft. until such time as the whole building is sprinklered. 

(1) That external opening areas be supplied on each floor as 
per National Building Code of 1975. 

(ii) Requirements for Sprinklered Buildings 

(a) All elevators shall be controlled to return them to the 

main floor on signal by a fire alarm and at least one elevator 
that serves all floors must be designed for manual use by fire 
fighters . 


cont'd. 
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Category Three (continued) 

(b) The building shall be equipped with a wet standpipe system 
located to the satisfaction of the Fire Chief (Note: 
Appendix II indicates design guidelines). 

(c) That in the return air duct riser of supply fan ventillating 
systems there be a smoke detector to sense smoke and stop 
all fans. 

(d) That the air handling systems be required to have a manual 
reset and not come on automatically. 


CATEGORY FOUR-A - Those buildings between 75 and 120 feet in height 

from grade to the floor of the top storey on which 
Building Permits were issued after September 1, 1973, 
but prior to February 5, 1974. 

(i) Requirements for Unsprinklered Buildings 

(a) All elevators shall be fitted with a reliable standard of 
fire resistive doors at each floor and all elevators shall 
be controlled to return them to the main floor on signal by 
a fire alarm and at least one which serves all floors be 
designed to conform to Sub-section 3.2.6.3 of the 1975 N.B.C. 
Emergency power must be provided for the elevator that is 
manually controlled. 

(b) That corridors be enclosed with non-combustible construction. 

(c) That the flame spread ratings be as required for public 
corridors in the 1975 N.B.C. 

(d) 6xit corridors shall conform to appropriate code requirements. 

(e) That the air handling systems be required to have a manual 
reset and not come on automatically. 

(f) The area of a compartment (compartment means area surrounded 
by one hour minimum fire separation) shall not exceed 10,000 
sq. ft. until such time as the whole building is sprinklered. 

(g) That external opening areas be supplied on each floor as per 
National Building Code of 1975. 

(ii) Requirements for Sprinklered Buildings 

(a) All elevators shall be controlled to return them to the 
main floor on signal by a fire alarm and at least one 
elevator that serves all floors must be designed for 
manual use by, fire fighters. 

(b) That the air handling systems be required to have a manual 
reset and not come on automatically. 


CATEGORY FOUR-B - Those buildings oveip- 120 feet in height from grade 

to the floor of the top storey on which Building 
Permits were issued'af ter September 1, 1973, but 
^ prior to February 5, 1974. 

(i) Requirements for Unsprinklered Buildings 

(a) All elevators shall be fitted with a reliable standard of 
fire resistive doors at each floor and all elevators shall 
be controlled to return them to the main floor on signal 
by a fire alarm and at least one which serves all floors 
be designed to conform to Sub-section 3.2,6.3 of the 19 75 
N.B.C. Emergency power must be provided for the elevator 
that is manually controlled. 

(b) That corridors be enclosed with non-combustible construction. 

(c) That the flame spread ratings be as required for public 
corridors in the 1975 N.B.C. 

(d) Exit corridors shall conform to appropriate code requirements. 

(e) That the air handling systems be required to have a manual 
reset and not come on automatically. 


cont'd. 
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Category Four-B (continued) 

(f) The area of a compartment (compartment means area surrounded 
by one hour minimum fire separation) shall not exceed 10,000 
sq. ft. until such time as the whole building is sprinklered. 

(g) That external opening areas be supplied on each floor as per 
National Building Code of 1975. 

(ii) Requirements for Sprinklered Buildings 

(a) All elevators shall be controlled to return them to the 
main floor on signal by a fire alarm and at least one 
elevator that serves all floors must be designed for manual 
use by fire fighters. 

(b) That the air handling systems be required to have a manual 
reset and not come on automatically. 


CATEGORY FIVE-A - Those buildings between 75 and 120 feet in height 

from grade to the floor of the top storey on which 
Building Permits were issued after February 5, 1975, 
but prior to September 24, 19 74. 

(i) Requirements for Unsprinklered Buildings 

(a) All elevators shall be fitted with a reliable standard of 
fire resistive doors at each floor and all elevators shall 
be controlled to return them to the main floor on signal by 
a fire alarm and a1 least one which serves all floors be 
designed to conform to Sub-section 3.2.6.3 of the 1975 N.B.C. 
Emergency power must be provided for the elevator that is 
manually controlled. 

(b) That corridors be enclosed with non-combustible construction. 

(c) That the flame spread ratings be as required for public 
corridors in the 1975 N.B.C. 

(d) Exit corridors shall conform to appropriate code requirements. 

(e) That the air handling systems be required to have a manual 
reset and not come on automatically. 

(f) The area of a .compartment (compartment means area surrounded 
by one hour minimum fire separation) shall not exceed 10,000 
sq. ft. until such time as the whole building is sprinklered. 

(g) That external opening areas be supplied on each floor as 
per National Building Code of 1975. 

(ii ) Requirements for Sprinklered Buildings 

(a) All elevators shall be controlled to return them to the 
main floor on signal by a fire alarm and at least one 
elevator that serves all floors must be designed for 
manual use by fire fighters. 

(b) That the air handling systems be required to have a 
manual reset and not come on automatically. 


CATEGORY FIVE-B - Those buildings over 120 feet in height from grade 

to the floor of the top storey on which Building 
Permits were issued after February 5, 1974, but 
prior to September 24, 1974. 

Requirements shall conform to the 1975 N.B.C. 

DISCUSSION OF RECOMMENDATIONS 

The building inventory revealed a wide variety of building types 
in which fire safety measures ranged from almost non-existent to quite 
conplete. The oldest buildings, for example, often had only one open 
internal stair and an external fire escape. This situation, while 
potentially dangerous in terms of the spread of smoke, is to some 
decfree offset by the fact that no mechanical air moving ventilation 
is provided. Unlike new buildings, windows are usually operable 
anct offices tend to be compartmented into small areas. 

cont'd. ... 
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New office buildings tend to have more adequate exit stairway 
systems but smoke dispersal throughout the building is more of a 
problem because of air handling equipment which, in some instances, 
cannot be shut off promptly when a fire occurs. 

The Committee attempted to take these disparate features into 
consideration when formulating its recommendations. In each 
category, sprinklering of the entire building is allowed as the 
l^ref erred method of improving fire safety. Since the City requires 
sprinklering of all new buildings over 75 feet, but has not made 
this requirement retroactive, the Committee felt that acceptable 
alternatives to sprinklering must be devised for each category. 
(It is interesting to note too that the National Building Code 
defines Highrise buildings as being 120 feet in height rather 
than the 75 feet in the City's definition). Thus, it will be noted 
that the recommendations provide that each category does in fact 
offer different but alternative methods of improving fire safety. 
The alternatives are considered appropriate to deal with the 
particular conditions found in each category or age group. 

The recommendations involve a considerable capital investment 
by building owners. In each category the option selected will 
undoubtedly be influenced by technical and construction considerations 
which will in turn determine the option within a particular category 
which can be provided most economically. Consequently, it is to be 
assumed that the recommendations attempt to ensure that compliance 
with either option within a category will provide more or less 
equally effective measures for improving conditions of public safety 
within a building. 

Many new devices have recently become available for detecting 
fire, smoke and temperature change (both rate of change and in 
absolute values). While recognizing the usefulness of these devices, 
the Committee also is aware that they are often delicate mechanisms 
and require regular maintenance by qualified personnel. If they are 
to be used to turn off fans, operate sprinklers, dampers, elevators, etc 
they must be completely reliable. It would be irresponsible to require 
the use of these devices without also requiring strict and regular 
maintenance, testing and inspection. For the above reasons, the 
Committee decided only to require the following: 

(1) That there be an automatic smoke detection device in 
the main return air duct which will stop all fans, 
and 

(2) That the air handling system must have a manual reset 
device and not come on automatically. 

In addition to the technical recommendations proposed herewith, 
supplementary recommendations have also been suggested dealing 
with inspections, testing, etc. 

The technical recommendations, while thoroughly discussed by 
the Committee, should be reviewed by experts and modified as is 
considered necessary for clarity, practicality and consistency. 
Vlhetrever possible attempts have been made to relate requirements 
to existing regulations, such as the National Building Code, Fire 
Marshall's Act, etc. The recommendations have been developed as 
guidelines and the Committee would expect that their precise wording, 
but not their general intent, might well be amended or even re-written 
by expert Code authorities. It is assumed that if it is the intention 
of the City to adopt the Committee's proposals in whole or in part, 
that they would be included in the Fire By-law or such other existing 
City legislation deemed appropriate. 

SUI'PLEMENTARY RECOMMENDATIONS 

The following recommendations may be beyond the specific Terms 
of Reference of the Committee, however, it was felt advisable to 
mertion these additional recommendations dealing with the broader 
aspects of administration and supervision of regulations dealing 
with fire safety: 


cont'd. . . . 

« 


183? 


Special Committee to Study Fire Safety 
in Highrise Buildings, September 5, 1975 

Supplementary Recommendations 
(con tinued ) 


(1) It was felt that the Fire Department and possibly the Department 
of Permits and Licenses should be given consideration in budget 
and manpower to allow for the establishment of pre-fire planning 
for highrise buildings. Such a plan would involve the Fire 
Department and building owners in co-ordinating their activities 
in the event of fire. 

(2) Adequate funds should be made available to provide for public 
education in respect to proper fire safety procedures in 
highrise buildings. Such a program would deal, by the use 

of television and the use of newspaper promotion, with such 
subjects as information on behavior in fire situations, 
information on fuel load brought into office buildings by 
tenants and other matters to inform the public as to the 
facilities available for improving life safety in highrise 
buildings. Encouragement should also be given to the holding 
of regular fire drills in all office buildings. 

(3) Consideration should be given to requiring buildings to provide 
trained personnel to be on duty whenever the building is 
occupied. Such personnel would be trained to understand and 
operate the various fire safety devices and to assist fire 
fighting crews as required. It is recognized that this is 

an additional financial burden on building owners and that 
due to staff turnover, may not prove to be a practical 
requirement, at least in the short term. 

(4) There should be a requirement that the various fire safety 
systems in a building are maintained and inspected regularly. 
The Committee understands that these matters will be dealt 
with in the new National Fire Code and for that reason, makes 
no further comments in this area. 


FOR COUNCiL ACTION SEE PliGi{S)..^^L 


CITY OF VANCOUVER 
REGULAR COUNCIL IlEETIHG 


A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, October 7, 1975, in the Council Chamber, 
connencing at 2:00 p.m. 

PRESENT: Mayor Phillips 

Aldermen Bird, Bowers, Boyce , Cowie , Harcourt, 
Kennedy, Rankin, Sweeney and Volrich 

ABSENT: Alderman Marzari 

CLERK TO THE COUNCIL : D.H. Little 

PRAYER 

The proceedings in the Council Chamber were opened v/ith 
prayer . 


'IN CAMERA' MEETING 

The Council was advised that there were matters to be 
considered 'In Camera' later this day. 


ADOPTION OF ?1ItIUTES 

MOVED by Aid. Cowie, 
SECONDED by Aid. Sweeney, 

THAT the Minutes of the Special Council Meeting (Public Hearing) 
of September 25, 1975, (continued on September 30, 1975) together 
with the Minutes of the Regular Council Meeting of September 30, 1975, 
(with the exception of the 'In Camera' portion) be adopted. 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Volrich, 
SECONDED by Aid. Rankin, 

THAT this Council resolve itself into Conraittee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 
UNFINISHED BUSINESS & DELEGATIONS 


1 . Harbour Park Site 

Council on September 30, 1975, deferred a motion by Alderman 
Kennedy re Harbour Park Site to this meeting of Council to enable 
a number of delegations to be heard on the matter. 

Council also noted a letter from the Park Board dated 
October 7, 1975, advising of a resolution of the Board passed 
at its meeting on October 6, 1975, which suggested that an 
alternative method might be found to the proposed 60 year extendable 
lease of 3.4 acres at Georgia and Denman Streets to retain the land 
for public park purposes. In this regard. Pari: Commissioner Gibson 
addressed Council requesting a decision on the motion be deferred 
for one week to permit the Park Board to try and obtain 
funding to purchase the area in question. 

Delegations were then heard as follows: 

The Committee to Save the Entrance to Stanley Park 
(Mrs. Iredale) - Brief Filed 

Vancouver Board of Trade (Mr. Tanner) 

Vancouver Community Arts Council (Mr. Carey) - Brief Filed 


cent ' d . 
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BUILDING AND PLANNING MATTERS 


RECOMMENDATIONS 


1. Rezoning: W/S of Balsam between 41st & 

43rd Aves . , (Cloverlawn Investments Ltd.) 

The Director of Planning reports as follows: 

"An application has been received from Bull Housser & Tupper for 
Cloverlawn Investments Ltd., 1500-675 West Hastings Street, re- 
questing an amendment to the Zoning and Development By-law No. 
3575 whereby the W/S of Balsam between 41st and 43rd Avenues being 
Lot 9 of 12, Block 16, D.L. 526 would be rezoned from an RM-3 
Multiple Dwelling District to a C-2 Commercial District for the 
purpose of: 


'construction of a neighbourhood store building 
(Mac's Milk) . ' 

Submitted with the application is a short brief and artist's con- 
cept of development. The applicant states in part in the brief: 

'Cloverlawn Investments Limited is a company duly 
incorporated under the laws of the Province of Ontario 
and registered extra-provincially under the provisions 
of the "Companies Act" of the Province of British 
Columbia. ' 


The brief goes on to state: 


'Cloverlawn Investments Limited, acting for Mac's Milk 
through Ontario, British Columbia and Alberta, is est- 
ablishing a chain of convenient grocery stores . These 
Mac's Milk stores are all of similar design and colour, 
so that they are easily recognized wherever they are 
located. Cloverlawn Investments Limited has obtained an 
option on the lot in question. The Mac's Milk chain has 
been established on the basis of providing convenient 
shopping for residents in local areas.' 

The subject property has a frontage of 33' and a depth of 125.5' 
and is located immediately south of the east-west City lane which 
lies south of 41st Avenue. The properties on both sides of 41st 
Avenue between Laurel and Maple are zoned C-2 Commercial and are 
developed with a number of stores, offices, restaurants, service 
stations, etc. 

The lands zoned C-2 Commercial located on the south side of 41st 
Avenue between Laurel and Balsam are developed with gasoline 
service stations. The properties immediately to the south of the 
subject property are zoned RM-3 Multiple and are developed with 
very fine high-rise apartment buildings. 

The properties lying on the south side of 41st Avenue between 
Balsam and Vine are zoned C-2 Commercial and are developed with 
gasoline service stations and stores, with 4 lots, two of which 
front onto Balsam and two onto Vine, developed as ancillary off- 
street parking principally serving the IGA supermarket (formerly 
Dominion Stores). 


cont'd 
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UNFINISHED BUSINESS & DELEGATIONS (cont'd) 

Harbour Park Site 
(continued) 


Vancouver Council of VJomen (Ilrs. Piggott) - Brief Filed 

Citizens' Council on Civic Development (John Stanton). 

MOVED by Aid, Rankin, 

THAT in considering this matter of Alderman Kennedy's motion 
re Harbour Park Site, the order of the agenda be changed to 
consider at the same time, a report dated October 2, 1975, from 
the Director of Planning concerning the Harbour Park Developer 
Proposal Submission, 

- CARRIED UNANIMOUSLY 

The Director of Planning answered questions raised by represen- 
tatives of the Vancouver Board of Trade, The City Manager urged 
Council to proceed on the course of action proposed in tlie Director 
of Planning' G report rather than revert to other proposals at this 
time, primarily because of the financial cost to the City each day 
there is delay, 

Mr, Leckie, a member of the Jury Panel referred to in 
the Director of Planning' s report, also urged Council to proceed 
in accordance with the terms of reference given the Panel, 

MOVED by Aid, Boyce , 

THAT consideration of this whole matter be deferred, 

- LOST 

(Aldermen Bird, Bowers, Cowie, Harcourt, Rankin, 
Volrich and the Mayor opposed) 

MOVED by Aid, Kennedy, 

THAT V7HEREAS it would appear to be the wish of the people 
of Vancouver to retain the Harbour Park Site for public enjoyment; 

AND V7HFREAS development for building need not be undertalcen 
to recoup the purchase price if the air rights were sold in lieu 
thereof, which is in recognition of the principle that it is in 
the public interest to permit high density where it least matters 
if it is counter-balanced by correspondingly low density v/here it 
is most needed; 

BE IT THEREFORE RESOLVED that City Council proceed forthwith 
on this principle and instruct the City Manager to arrange for 
negotiations on behalf of the City with all adjacent owners who 
might be in a position to benefit from the purchase of all or 
part of the air rights, 

- LOST 

(Aldermen Bird, Bowers, Cowie, Harcourt, Rankin, Sweeney, 
Volrich and the Mayor opposed) 

MOVED by Aid, Bowers, 

THAT the "Jade" submission referred to in the Director of 
Planning 's report dated October 2, 1975, be submitted to a Public 
Hearing for consideration, and in the meantime, the Director of 
Planning meet v/ith the developers to incorporate the suggestions 
of the Jury Panel in the proposed scherae , 

- CARRIED 
(Aldermen Boyce and Kennedy opposed) 

cont'd. . . . 
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UNFINISHED BUSIIIESS & DELEGATIONS (cont'd) 

Harbour Park Site 
(continued) 


MOVED by Aid. Sweeney, 

THAT the letter from the Vancouver City Planning Commission 
dated October 3, 1975, concurring with the decision of the Jury 
Panel, and the submissions heard this day, be received. 

- CARRIED UNANinOUSLY 

COimUNICATIONS OR PETITIONS 

1 . Canadian Federation of riayors and 
Municipalities - Membership Fees 

The Mayor submitted the following memorandum under date of 
October 1, 1975: 

"The Canadian Federation of Mayors and Municipalities 
has forwarded its invoice covering the City's member- 
ship fees in that Federation. The cost per capita 
for membership in the CFMM was raised at the recent 
CFMM Conference to 3.5<;: per capita. This means that our 
bill for 1975 is $15,050. 

I RECOMMEND that Council approve the new rate of 3.5<: 
per capita and that the City Manager be directed to 
forward the City of Vancouver's 1975 Membership fee 
of $15,050. to the CFMM as soon as possible." 

MOVED by Aid. Harcourt, 

THAT the recommendation of the Mayor contained in the foregoing 
memorandum be approved. 

- CARRIED UNANIMOUSLY 

2 . Sign By-law Amendments 

A letter from Neon Products Ltd., dated October 3, 1975, was 
received requesting that a delegation from the sign industry be 
permitted to speak to Council on the matter of amendments to the 
Sign By-law which are contained in the report of the Standing 
Comr.iittee on Housing and Environment dated September 25, 1975. 

With the agreement of Council, Mr. Jack Hartree and Mr. Bob 
Oliphant spoke requesting an opportunity to make certain changes 
to the Committee's report. 

Alderman Harcourt, as Chairman of the Committee, requested 
and received approval of Council to add the following as recommen- 
dation C of the Committee: 

"C. THAT City Council approve the amendments to the Sign 
By-law attached to the City Manager's report of 
September 9, 1975, as Appendix 'A', and instruct the 
Director of Legal Services to prepare the necessary 
By-law amendments." 

MOVED by Aid. Harcourt, 

THAT this Clause of the report of the Standing Committee on 
Housing and Environment dated September 25, 1975, including the 
additional recommendation, dealing with amendments to the Sign 
By-law, be referred back to the Standing Comraittee for further 
review in light of the sign industry's concern. 


- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIONS (cont'd) 


3. V/aiving of Sub-Section of the 
National Building Code 


The follov/ing letter was received from Four Seasons Hotels 
Ltd., dated October 3, 1975, requesting to waive a certain sub- 
section in the National Building Code with respect to entrance 
doors between corridors and guest rooms in hotels: 

Tviur Seasons Hotels Ltd., is currently building its 
first hotel in Vancouver at the corner of Georgia and Howe 
Streets, in the Pacific Centre complex , comprising 430 
rooms . 

The hotel. The Four Seasons, has been under construction 
for well over a year, and is scheduled for completion in 
April, 1976. Under the National Building Code, adopted 
by the City of Vancouver, we are required to provide self- 
closing devices and door hardware that will not automatically 
lock on closing guest room doors, but will require a guest 
to lock the door separately upon entering or leaving the 
room . 

The standard hotel room door has a self-locking device, and 
this is used universally in all hotels. Guests are familar 
with this type of normal hotel lockset function. We feel 
they would not lock the door with their key on leaving the 
room. This, as you can appreciate, will pose a very grave 
room security problem. 

We opened our hotel in Calgary in September , 1 974 , and the 
City of Calgary did not require us to meet the requirements 
laid down by the National Building Code with respect to the 
entrance doors between corridors and guest rooms. 

We are also in the process of building an hotel in Montreal, 
and the City of Montreal does not require us to comply with 
this sub-section of the National Building Code. 

We now understand too, that a national police association 
intends to present a formal application to Ottawa to have 
this sub-section of the National Building Code amended 
because of the very high security risk. When we have 
more details on this, we will pass them onto you. 

We have already elicited the support of the B.C. Hotels' 
Association and the Vancouver Convention and Tourist 
Bureau in our efforts to have this sub-section amended. 

Time, however, is of the essence in this regard, and whilst 
we feel confident that with such impressive support, this 
sub-section of the National Building Code, will eventually 
be amended by due process from Ottawa because of the problems 
in security, especially in hotels, we are seeking your help 
now in obtaining permission from the City of Vancouver to 
v/aive this potentially hazardous sub-section. " 


MOVED by Aid. Ilarcourt, 

THAT the Director of Legal Services be requested to submit an 
amendment to the Building By-law in accordance with the request of 
Four Seasons Hotels Limited; 

FURTHER THAT the Building Inspector speak to the matter, if he 
so wishes-, when the amendment to the By-law is before Council. 


V 


- CARRIED UNANIMOUSLY 
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CITY IIANAGER'S AlID OTHER REPORTS 


A. MANAGER'S GENERAL REPORT 
OCTOBER 3, 1975 


Works & Utility Hatters 
(October 3, 1975) 


The Council considered this report which contains two Clauses 
identified as follows: 

CI. 1: Local Improvements - Reduction in Scope 
Cl. 2: Vancouver Centre Development Ltd. - 
Georgia Link Construction 

The Council took action as follows : 

Clauses 1 and 2 

riOVED by Aid. Bowers, 

THAT the recommendation of the City Manager contained in 
Clause 1 be approved and Clause 2 be received for information. 

- CARRIED UNANIMOUSLY 

Building & Planning Matters 
(October 3, 1975) 


Rezoning - 2025 McLean Drive 
(Clause 1) 


MOVED by Aid. Harcourt, 

THAT the Director of Planning be instructed to make application 
to rezone the subject lands described in this Clause from (RM-3) 
Multiple Dwelling District to (M-1) Industrial District, and the 
matter be considered at a Public Hearing. 

- CARRIED UNANIMOUSLY 

Licenses & Claims Matters 
(October 3, 1975) 

The Council considered this report which contains two Clauses 
identified as follows: 

Cl . 1: Don Biting Incident 

Cl. 2: .' .Gviriion. " f Licence ; ees Tor 1976 

Ti\e Oou-icil too'-. r.;::tioa ^"5 follO'?';: 

Dog Biting Incident 
(Clause 1) 

: y TD by Aid. Harcourt, 

THAT this Clause be received for information. 

- CARRIED UNANIMOUSLY 

Revision of License Fees 
for 1976 (Clause 2) 

MOVED by Aid. Volrich, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 


Finance flatters 
(October 3, 1975) 

The Council considered this report which contains two Clauses 
identified as follows: 

CI. 1: Park Board Staff - Heather Street Ilarina 
CI. 2: West End Cominunity Centre - Staffing 

The Council took action as follows: 

Park Board Staff - Heather 
Street Marina (Clause 1) 

MOVED by Aid. Harcourt, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 

West End Connunity Centre - 
Staffing (Clause 2) 

MOVED by Aid. Harcourt, 

THAT this Clause be referred to the Pari: Board for comment 
prior to consideration by Council. 

- CARRIED UNANIMOUSLY 

Property Matters 
(October 3, 1975) 

The Council considered this report which contains three 
Clauses identified as follows: 

CI. 1: McLaren Electric Building - 1836 West 5th Avenue 
Lease of portion on Second Floor (1,045 sq. ft.) 

CI. 2: Acquisition for Family Housing Project - 
3279 Findlay Street 

CI. 3: Demolitions 

The Council took action as follows: 
Clauses 1, 2 and 3 

MOVED by Aid. Volrich, 

THAT the recommendations of the City Manager contained in 
Clauses 1 and 2 be approved and Clause 3 be received for 
information . 

- CARRIED UNANIMOUSLY 

B. Neighbourhood Improvement Program: 
Kitsilano - Appropriation of Funds 

The City Manager under date of October 2, 1975, submitted the 
following report of the Director of Planning: 

"On November 12, 1974, City Council approved the Neighbourhood 
Improvement Program Concept Plans for Cedar Cottage and Kitsilano, 
calling for the formation of Citizen Advisory Committees to share in 
the operation of the Neighbourhood Improvement Programs. 

On October 1, 1975, the Kitsilano Citizens Planning Committee and 
City staff of the Kitsilano Planning Office received applications 
from General Gordon School and Henry Hudson School for grants from 
the Neighbourhood Improvement Program budget for Kitsilano. 

The project put forward by representatives of General Gordon School 
involved alterations to the existing lunchroom that would greatly 
increase its potential for community use. (Appendix 1, Proposal A). 

cont ' d . . . . 
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CITY MAIJAGER' AND OTHER REPORTS (cont'd) 

Neighbourhood Improvement Program: 
Kitsilano - Appropriation of Funds 
(continued) 


The project put forward by representatives from Henry Hudson School 
involved alterations to the boys' basement area and to the lunchroom. 
These alterations would segregate these rooms from the rest of the 
school and make them more useable for the existing after-school day 
care program and for use by the community in the evenings. The Out 
of School Care program also requires some equipment to improve their 
services. This equipment would also be useful to those using the 
rooms in the evening. (Appendix 2) 

The Kitsilano Community Center staff have expressed interest in 
programming activities into these rooms, especially activities which 
are likely to be attended by residents of the immediate neighbourhood. 

Acting within the context of the terms of reference established by 
City Council, the Kitsilano Planning Committee and Local Area Planner 
reviewed these proposals and recommended approval of the applications; 
it should be noted that the third part Of the proposal for Hudson 
School, to "make alterations to the boys' washroom" was not approved 
because these alterations are Jiot'necessary for either the after- 
school program or for community use of the rooms. Central Mortgage 
and Housing Corporation has also concurred with these requests. 

Previous to this, discussions had been held with School Board officials 
to explore the contributions that could be made by the Neighbourhood 
Improvement Program to the schools' conmunity activities. 

On September 18, 1975, Mr. D. Moir, Assistant Superintendent of Planning 
for the School Board advised the Committee and Planning Department staff 
that the proposals for Henry Hudson and General Gordon schools had 
been reviewed by the School Board and approved. The School Board also 
agreed to pay the cost of all overheads on these projects (a total 
of $6,669 for both projects). (Appendix 3). 

It is, therefore, RECOMMENDED that: 

1. City Council approve the expenditure of up to $17,200 (seventeen 
thousand, two hundred dollars; $4,300 City; $4,300 Provincial; 
$8,600 Federal) from the Kitsilano Neighbourhood Improvement 
Program budget for the purpose of making the alterations to 
General Gordon School as outlined in Appendix 1, Proposal A. 

2. City Council approve the expenditure of up to $10,100 (ten 
thousand one hundred dollars; $2,525 City; $2,525 Provincial; 
$5,050 Federal) from the Kitsilano Neighbourhood Improvement 
Program budget for the purpose of making alterations to 
Henry Hudson School (alterations to the washroom not included) 
and purchasing equipment for the Hudson Out of School Program 
as outlined in Appendix 2. 

The City Manager RECOMMENDS that the report of the Director of Planning 
be approved. " 

(Appendices referred to on 
file in the City Clerk's 
Office) 

MOVED by Aid. Bird, 

THAT the recommendation of the City Manager contained in 
the foregoing report be approved. 

- CARRIED UNANIMOUSLY 


The Council recessed at approximately 3:55 p.m. and following 
an 'In Camera' meeting in the Mayor's Office, reconvened in open 
session in the Council Chamber at approximately 4:20 p.m. 
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CITY IIAIIAGER'S AND OTHER REPORTS (cont'd) 

Report of Official Traffic Commission 
October 1, 1975 


Pedestrian Signal Request - 
4 7th Avenue and Knight Street 
(Clause 1) 


MOVED by Aid. Boyce, 

THAT the recommendation of the Commission contained in this 
Clause be approved. 

- CARRIED UNANIMOUSLY 


I. Report of Standing Committee 
on Housing and Environment, 
September 25, 1975 


The Council considered this report which contains seven 
Clauses identified as follows: 

CI. 1: Housing Site - 14th Avenue and Nootka 

CI. 2: Amendments to the Sign By-law 

CI. 3: Housing Status Report 

CI. 4: Housing Site - 2nd Avenue and Wallace 

CI. 5: Lodging House By-law - Prosecutions 

CI. G: Chairman's Report 

CI. 7: Non-Mar]cet Family Housing Sites 

The Council took action as follows: 

Housing Site - 14th Avenue 
and Nootka (Clause 1) 


MOVED by Aid. Harcourt, 

THAT the recommendations of the Committee contained in this 
Clause be approved after deleting the word "closing" in recommen- 
dation A and substituting the word "developing". 

- CARRIED UNANIMOUSLY 

Amendments to the Sign 
By-law (Clause 2) 


For Council action on this Clause, see page 3. 

Housing Status Report 
(Clause 3) 


MOVED by Aid. Harcourt, 

THAT the recommendation of the Committee contained in this 
Clause be approved and the resolution be received for information. 

- CARRIED UNANIMOUSLY 

Housing Site - 2nd Avenue and 
Wallace Street (Clause 4) 

MOVED by Aid. Harcourt, 

THAT the recommendations of the Committee contained in this 
Clause be approved after deleting the word "negotiate" in recom- 
mendation A and substituting the word "discuss"; 

FURTHER THAT the resolution be received for information. 

- CARRIED UNANIMOUSLY 


cont ' d. 


id 
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CITY MANAGER'S AtJD OTHER REPORTS (cont'd) 

Report of Standing Comiuittee 
on Housing and Environraent , 
September 25, 1975 (continued) 

Lodging House By-law: 
Prosecutions (Clause 5) 

MOVED by Aid, Harcourt, 

THAT the recominendations of the Cominittee contained in this 
Clause be approved and the resolution received for information. 

- CARRIED UUAHIMOUSLY 

Clauses 6 and 7 

MOVED by Aid, Harcourt, 

THAT Clauses 6 and 7 be received for information. 

- CARRIED UNANIMOUSLY 


II. Report of Standing Comraittee 
on Finance & Administration, 
September 25, 1975 

The Council considered this report which contains two 
Clauses identified as follows: 

CI. 1: 1975 Supplementary Capital Budget Review 
CI. 2: Killarney Champlain Citizens for Action - 
Five Year Plan Advertising Funds 

The Council took action as follows: 

1975 Supplementary Capital 
Budget Review (Clause 1) 

MOVED by Aid. Volrich, 

THAT the funds for the following items be transferred from 
Contingency Reserve to Capital Reserve for the 1975 Supplementary 
Capital Budget: 

Kerrisdale Arena Renovations $ 25,250 

West End Community Centre 

(furnishings & equipment - $75,000) 

(replacement of playfield- $44,000) 119, 000 

TOTAL $144,2 50 


AND FURTHER THAT the balance of this Clause be deferred for 
further consideration at the next meeting of Council. 

- CARRIED UNANIMOUSLY 

Killarney Champlain Citizens for Action 
Five Year Plan Advertising Funds 
(Clause 2) 

MOVED by Aid. Volrich, 

THAT this Clause be received for information. 


- CARRIED UNANIMOUSLY 


i 
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CITY MANAGER'S AUD OTHER REPORTS (cont'd) 

III. Report of Standing Committee 
on Community Services, 
September 25, 1975 

The Council considered this report which contains four 
Clauses identified as follows: 

Cl. 1: Hours of Operation of Neighbourhood Pubs 

CI. 2: Neighbourhood Pub Application - 6069 West Boulevard 

Cl. 3: Neighbourhood Pub Application - 1445 East 41st Avenue 

Cl. 4: Carnegie Library - Proposal of Mr. Harry E.S. Fan 

The Council took action as follows: 

Hours of Operation of Neighbourhood 
Pubs (Clause 1) 


After giving consideration to this Clause, the Council took 
no action. 

Clauses 2, 3 and 4 

MOVED by Aid. Rankin, 

THAT the recommendations of the Committee contained in Clauses 
2 and 3 be approved and Clause 4 be received for information. 

- CARRIED UNANIMOUSLY 

(Aldermen Boyce, Kennedy and Volrich opposed to Clause 2) 


IV. Report of Standing Committee 
on Planning and Development, 
September 25, 1975 

The Council considered this report which contains three 
Clauses identified as follows: 

Cl. 1: Development Procedure - Champlain Heights - 

Areas E and F 
Cl. 2: Surface Parking in the Downtown 
Cl. 3: Kitsilano Area Planning Program (Point Grey 

Road Park and Development Issues) 

The Council took action as follows: 

Development Procedure - Champlain 
Heights - Areas E and F (Clause 1) 

MOVED by Aid. Bowers, 

THAT the City Manager hire or retain on a consulting 
basis a Project Manager to carry out the responsibilities for 
development of Champlain Heights, Areas E and F. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Cowie, 

THAT the team management procedure be adopted in principle 
for the development of Champlain Heights, Areas E and F. 

- Lost 

(Aldermen Bird, Boyce, Kennedy, Sweeney and the Mayor 
opposed) 

MOVED by Aid. Bird, 

THAT the foregoing motion by Alderman Cowie be tabled until 
the City Manager reports back in due course. 

- LOST 

(Aldermen Bowers, Cowie, Karcourt, Rankin and Volrich opposed) 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Report of Standing Committee 
on Planning and Development, 
Septeraber 25, 1975 (continued) 

Development Procedure - Chanplain 
Heights - Areas E and F (Clause 1) 
(continued) 


The motion to defer having lost, the motion by Alderman 
Cov/ie was put and LOST 

(No further action was taken with respect to a team 
management procedure) 

nOVED by Aid. Bowers, 

THAT, in the meantime. City staff proceed ag instructed by 
City Council with the leasing of Enclave No. 1; with advertising 
for sale expected early in December. 

- CARRIED UNANinOUSLY 

Clauses 2 and 3 

riOVED by Aid. Bowers, 

THAT Clause 2 be received for information and the recommendations 
of the Committee contained in Clause 3 be approved. 

- CARRIED UNANinOUSLY 

COnniTTEE OF THE WHOLE 

noVED by Aid. Rankin, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Rankin, 
SECONDED by Aid. Harcourt, 

THAT the report of the Comraittee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 

MOTIONS 

A. Allocation of Land for Road Purposes 
(Lot 29, Block 2, Silk, Section 47, 
THSL, Plan 4272) 


MOVED by Aid. Sweeney, 
SECONDED by Aid. Volrich, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for road purposes, the following described lands: 

1. All that portion of Lot 29, Block 2, South West Quarter, 
Section 47, Town of Hastings Suburban Lands, Plan 4272, 
described as follows: 

Commencing at the southerly limit of the westerly limit 
of said Lot 29; 

Thence N 0° 14' 30" E, 4.74 feet, more or less, following 
in the westerly limit of said Lot 29, to intersection 
with a line drawn parallel to and 4 feet perpendicularly 
distant north easterly from the south westerly limit of 
said Lot 29. The said south westerly limit also being the 
northerly limit of the B.C. Hydro right-of-way; 

Thence S 57° 15' 30" E, 14.53 feet, more or less, following 
in the line drawn parallel to and 4 feet perpendicularly 
distant north easterly from the south westerly limit of 
said Lot 29 to intersection with the southerly limit of 
said Lot 29; 

cont'd. . . . 


AUG 11 , ^'"^ 

Board of Administration, August 7, 1970 .... (BUILDING - 2) 

Clause 1 continued 

The sketch submitted with the application indicates a one-storey 
building 24' in width and 79' long having a gross floor area of 
1896 sq. ft. with said building maintaining a 6' setback from the 
Balsam Street front property line, 5' setback from the southerly 
property line and a 4' setback from the east-west lane with pro- 
vision at the rear for 3 off-street parkina spaces and one loading 
space . 

This development if permitted would be located much closer to 
the street than the apartment buildings to the south. 

It is noted that there are a number of small grocery confectionery 
stores located on 41st Avenue a short distance from the subject 
property and it is also considered numerous buildings exist that 
could be reconstructed for this use both on 41st Avenue and East 
and West Boulevard. 

The Technical Planning Board on July 10, 19 70 RECOMJIENDED that 
the application be not approved for the following reasons: 

(a) The development as proposed is considered incompatible with 
the adjacent apartment developments. 

(b) There is adequate commercial zoned land in the immediate area 
to serve the function of a local store. 

The Town Planning Commission on July 24, 1970 endorsed the 
recommendation of the Technical Planning Board." 

Your Board RECOMMENDS that the application be refused in accordance with 
the recommendations of the Technical Planning Board and Town Planning 
Commission. 

DELEGATION REQUEST: Bull, Housser & Tupper - Mr. G.B. 

Blackwell, Solicitor 

2. False Creek Development Concepts - 
Information on Concepts 2, 4 and 5. 

The Director of Planning reports as follows: 

" Background 

Subsequent to the presentation to Council in January, 1970, of 
five alternative development concepts for the False Creek area, 
Council on January 13th, 1970, passed the following motion: 

'BE IT RESOLVED THAT the Technical Planning Board be instructed 
as follows: 

(a) Bring forth a development plan for the redevelopment 
of the area generally between Burrard and Cambie 
Bridges north of 6th Avenue for the consideration of 
Council. This plan would serve as the guideline for 
subsequent rezoning (s) to (CD-I) Comprehensive Development 
District to permit the uses suggested in Concept 4 and to 
designate the form and density of development and be the 
basis of development by the City. 


cont ' d 
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MOTIONS (cont'd) 

Allocation of Land for Road Purposes 
(Lot 29, Block 2, SV7^, Section 47, 
TUSL, Plan 4272) (continued) 


Thence N 89° 45' 30" W, 7.44 feet, more or less, following 
in the southerly limit of said Lot 29 to intersection with 
the south westerly limit of said Lot 29; 

Thence N 57° 15' 30" W, ,5.7 feet, more or less, following 
in the south westerly limit of said Lot 29 to the point 
of commencement. The same as shown outlined red on plan 
marginally numbered LF 2724, a copy of which plan is 
attached hereto, according to Plan 4272 deposited in the 
Land Registry Office, in the City of Vancouver, Province 
of British Columbia. 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for road purposes; 

BE IT THEREFORE RESOLVED THAT the above-described lands so 
conveyed be, and the same are hereby accepted and allocated for 
road purposes, and declared to form and constitute portions of 
road . 

- CARRIED UNANIIIOUSLY 

NOTICE OF MOTION 

The following Notice of Motion was submitted by Alderman 
Cowie, seconded by Alderman Sweeney and was recognized by the 
Chair : 

Downtown Automobile Towing 

MOVED by Aid. Cowie, 
SECONDED by Aid. Sweeney, 

THAT WHEREAS a great number of automobile owners are being 
unduly inconvenienced by having their automobiles towed away 
from pay parking lots, tourist information parking areas, 
private residential and commercial parking lots and vacant 
lots by commercial automobile towing companies; 

AND WHEREAS many of these automobiles being towed away 
belong to out-of-City owners who are not familiar with local 
parking regulations; 

AND WHEREAS many of these automobiles are being broken into 
and otherwise damaged in the process of moving them to private 
storage areas; 

AND WHEREAS these automobiles create no danger to persons 
or property or violate any traffic regulations; 

THEREFORE BE IT RESOLVED THAT City Council instruct the 
City Manager, in co-operation with the Police Department, to 
study and report back to Council on alternative ways of 
controlling parking in pay parking lots, tourist information 
areas, private residential and commercial parking lots, and 
vacant lots where towing away by private towing companies 
will be severely curtailed (i.e. removal of license plates and 
retrieval through a public agency, ticketing, etc . ) 


(Notice ) 
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NOTICE OF MOTION (cont'd) 

The following motion was submitted by Alderman Volrich 
and Notice was called: 

Demolition of Residential Buildings 

IIOVED by Aid. Volrich, 
SECONDED by Aid. Harcourt, 
THAT WHEREAS 

(a) The City of Vancouver has undoubtedly reached the stage 
where the demolition of residential buildings should 
not be permitted indiscriminately and without some 
measure of control by the City, particularly where such 
demolition will result in the loss of rental accommodation 
and the displacement of residents; 

(b) The rights of owners of such buildings and their plans 
for development should also be given fair and reason- 
able consideration; 

THEREFORE BE IT RESOLVED as follows : 

1. That the City seek legislative authority to enable it to 
pass by-laws to control the issuance of demolition permits 
in respect of buildings which are either wholly or 
partially used to provide rental accomraodation; 

2. That such legislative authority provide for the City's 
authority to be exercised along the following lines: 

(a) that demolition permits, as a general rule, will 
not be issued unless a building permit is first 
approved; 

(b) that demolition permits may be issued on the 
approval of the Director of Planning whenever 
conditions of danger or public health may 
necessitate the same; 

3. That the By-law also provide for a substantial minimum 
penalty for demolition without first obtaining a 
building permit, based on the number of units that 
may be demolished without such permit. 

(Notice) 


ENQUIRIES AND OTHER MATTERS 

Alderman Rankin - referred to a letter addressed to 

Municipal By-law Courts Alderman Harcourt from the Attorney- 

General which had been circulated to 
Council members. The Attorney- 
General suggested that such a court 
could be set up utilizing a Justice 
of the Peace similar to the Traffic 
Courts. Alderman Rankin did not 
agree with a J. P. conducting such 
a court and it was 

MOVED by Aid. Boyce , 
SECONDED by Aid. Rankin, 

THAT a committee of Council be appointed to discuss this matter 
of Municipal By-law Courts with the Attorney-General. 

- CARRIED UNANIMOUSLY 

(The Mayor appointed Alderman Boyce, Chairman and 
Aldermen Harcourt and Rankin to the Committee. ) 
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Alderman Sweeney - 

Proposed Sale: 

Hawthorn Private Ilosoital 


expressed concern that Hawthorn 
Private Hospital on Point Grey Road 
is up for sale because the owners 
are unable to finance the renovation£ 
required to have the premises comply 
with City By-laws. It was suggested 
that the Provincial Department of 
Health be approached and made aware 
of the situation. The Ilayor undertoc 
to do so. 


Alderman Bowers - referred to an exhibition to be 

Stage Design Exhibit: staged in the lobbies of the Queen 

Queen Elizabeth Theatre Elizabeth complex. 


MOVED by Aid. Bowers, 
SECONDED by Aid. Cowie , 

THAT WHEREAS the Civic Auditorium Board has approved the 
staging of an exhibit of Stage Design in the lobbies of the Queen 
Elizabeth complex for a period of one month; 

AND UHEREAS the sponsors would like to open it to the public 
free of charge on five afternoons; 

THEREFORE BE IT RESOLVED THAT the normal rental charge for 
the use of the lobbies be waived for these events. 


- CARRIED UNANIMOUSLY 


Alderman Harcourt - 
Langara Golf Course 


referred to a letter received from 
the Jiinister of Recreation and 
Conservation suggesting that the 
redevelo pnent of the Golf Course 
and the area peripheral to the 
Course would be eligible for a 1/3 
,qrant from the Community Recreationa 
Facilities Fund. 


MOVED by Aid. Harcourt, 
SECONDED by Aid. Rankin, 

THAT the City apply to the Provincial Governnent'3 Conimnity 
Recreational Facilities Fund for a 1/3 grant as suggested ]yj the 
Minister in his letter of September 24, 1975. 


- CARRIED UNANIMOUSLY 


Alderman Boyce - suggested that the Mayor v/rite to th 

Old CNR Station CNR in an attempt to obtain for the 

City the CNR Station at the North 
Foot of Main Street. The Mayor 
undertook to malce enquiries in this 
regard . 


The Council adjourned at approximately 5.00 p.m. 


The foregoing are Minutes of the Regular Council Meeting 
of October 7, 1975, adopted on October 21, 1975. 
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Manager's Report, October 3, 197 5 (WORKS - 1) 


WORKS AND UTILITY MATTERS 


RECOMMENDATION : 


1 . Local Improvements - Reduction in Scope 

The City Manager submits the following report of the City Engineer: 

"Pavements and ciirbs on a number of the side streets in the West Broadway 
shopping area were advanced as local improvements and approved by Council in 
1971 o About that time, however, the Planning Department began work on a possible 
beautif ication project in this area. New proposals for some side streets were 
possible and so construction of certain of these pavements was deferred: 


Balaclava Street, 
Bayswater Street, 
Carnarvon Street, 
McKenzie Street, 
Trutch Street, 


8 th Avenue to 10th Avenue 
8th Avenue to Broadway 
Broadway to 10th Avenue 
Broadway to 10th Avenue 
Broadway to 10th Avenue 


The Broadway West Beautif ication Project is now well underway and includes 
the paving of unpaved side streets from Broadway to the lanes north and south 
(or to midblock where no lane exists). The other halves of the above blocks 
(from the lane to 8th or to 10th) have been paved under the 1971 local improvements. 
So that these local improvements can be certified as complete and placed on the 
tax roll. Council must formally 'reduce them in scope' to exclude the parts 
done under the Beautif ication Project. 


I RECOMMEND: 


lo That the local improvement projects for pavement and curbs listed 
below be reduced in scope by excluding the sections indicated: 

a) Balaclava Street from 8th Avenue to 10th Avenue (408/1) 

- exclude portion from the Lane North of Broadway to a point 
approxo 115 feet south of Broadway on the west side and approx. 
117ol2 feet south of Broadway on the east. 

b) Bayswater Street from 8th Avenue to Broadway (408/2) 

- exclude portion from the lane north of Broadway to Broadway. 

c) Carnarvon Street :from Broadway to 10th Avenue (408/6) 

- exclude portion from Broadway to the lane south of Broadwayo 

d) McKenzie Street from Broadway to 10th Avenue (408/13) 

- exclude portion from Broadway to a point approximately 
112.5 feet south of Broadway on the west side and approximately 
112.2 feet south of Broadway on tha east. 

e) Trutch Street from Broadway to 10th Avenue (408/20) 

- exclude portion from Broadway to the lane south of Broadway. 

2. And that the portion of the cost of the projects to be borne by the 
real property benefited thereby shall be borne proportionately in the same 
manner and on the same basis as originally provided for the projects," 

The City Manager RECOMMENDS that the above report of the City Engineer 
be approved. 

INFORMAT I ON : 

2 . Vancouver Centre Development Ltd. - Georgia Link Construction 

The City Manager submits the following report of the City Engineer: 
"Background 

On March 6, 1973, Council approved Development Permit No. 58435 to permit 
Vancouver Centre Development Ltd . to develop their property at 650 West Georgia 
Street. A condition of Council's approval was that before the Development 
Permit was issued, the applicant was to obtain approval of City Council for: 
'the precise timing of construction, and on-street traffic arrangements for both 
vehicular and pedestrian traffic during construction'. 


Cont'd . . 
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(WORKS - 2) 


Clause 2 Cont'd 

On December 18, 1973, Council approved a report of the Director of Planning 
and the City Engineer dealing with traffic arrangements and scheduling of the 
construction as requested by Council. 

The Development Permit allows construction of two under street links; 
one across Granville Street to Pacific Centre (Granville link) and the other 
across Georgia Street to the Hudson's Bay Company (Georgia link). 

The Granville link was substantially completed in 1974 during the con- 
struction of Granville Mall. However, completion of the link in the Georgia- 
Granville intersection had to be delayed because it was not possible to provide 
four vehicular traffic lanes through the intersection, since Pacific Centre 
Development was occupying the northerly curb lane on Georgia Street. The 
report to Council, on December 18, 1973, suggested this possibility and stated 
that construction would have to be completed at a later date. 

Vancouver Centre are ready to complete their construction of the Granville 
link, and since four traffic lanes can now be maintained through the Georgia- 
Granville intersection, the City Engineer recommends that work proceed in 
early October 1975. 

Vancouver Centre have requested permission to proceed with construction 

of the Georgia link in accordance with their agreement with the City. Council, 

as mentioned above, gave approval for construction provided all details of 

construction were satisfactory to the City Engineer. Vancouver Centre propose 

to construct the Georgia link in three phases. The City Engineer has had 

discussions with the developer and the following is a summary of traffic 

arrangements and schedule for construction. This report will be accompanied by 
a report reference by the City Engineer. 

1. Phase I, from early October to December 15, 1975, providing a 
pedestrian walkway and the four northerly traffic lanes on Georgia 
(the Granville link will be completed during this time); 

2. Phase II, from early January to February 29, 1976, providing a 
pedestrian walkway and two traffic lanes on the north side of Georgia 
and two traffic lanes on the south; 

3. Phase III, from . February 29 to April 30, 1976, providing a pedestrian 
walkway on the north side of Georgia and four traffic lanes on the 
south side (once this work is complete, the street can be restored 
prior to the U.N. Conference). 

The developer has been asked to do whatever is necessary (including 
working double shifts) to ensure that the construction schedule is met. 
The representatives of Vancouver Centre have assured us they will comply 
with the schedule. On this basis, the City Engineer feels the proposed 
traffic arrangements and schedule are satisfactory." 

The City Manager submits the above report of the City Engineer for 
Council's INFORMATION. 


FOR COUNCIL ACTION SEE PA6E(S)±:C 
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BUILDING & PLANNING MATTERS 

RECOI^NDATION 


1. Rezoning - 2025 McLean Drive, Southwest Portion of 

Lot 5 of Parcel A. Blocks IS & gl, D.L. 264A. Plan 10775 

The Director of Planning reports as follows: 

"In issuing a Development Permit Application to permit the 
erection of a warehouse and office building on Lot 5 of Parcel 
A, it was noted that the Southeast portion of the site is 
zoned (RM-3) Multiple Dwelling District (See Appendix A), It 
was recommended that the Director of Planning be requested to 
make an application to amend the Zoning and Development By-law 
#3575 to rezone the southeast portion of this site to an (M-l) 
Industrial District and also to amend Schedule "C" by requiring 
that the 12* landscaped setback on the west side of McLean Drive 
now extend to Grandview Highway, 

SITE DESCRIPTION 

The northerly portion of the site is zoned (M-l) Industrial 
District and developed with a warehouse/of f ice building. The 
southeast portion of the subject site is zoned (RM-3) Multiple 
Dwelling District and developed with vehicular parking which is 
ancillary to the above-mentioned building. The surrounding 
properties to the north, representing the remaining lands of 
Block 78, are zoned (M-l) Industrial District and developed 
with a variety of light industrial establishments. The sur- 
rounding lands immediately to the east of the subject site are 
zoned (RM-3) Multiple Dwelling District and developed with the 
Grandview Elementary School. 


BACKGROUND 

In June of I960, Council approved a proposal by the City Engineer 
to close that portion of Fifth Avenue which abuts Block 78 and 
add this portion of closed road together with the adjoining pro- 
perties to the south (being Lots 21-24 inclusive. Block 8I, 
D.L. 264A) to Block 78. Having purchased these added lands, the 
owners of Block 78 received approval in March of 19 6I to sub- 
divide the block into 5 lots. The existing zoning, however, 
remained unchanged^ the former East S^th Avenue lands assumed the 
zoning of Block 78 (M-l) Industrial District (under Section 566(6) 
of the Zoning and Development By-Law No. 3575)^ the subject site 
(former lots 21-24 inclusive, of Block 8I, D.L. 264A) remained 
(RM-3) Multiple Dwelling District (see Appendix B). 


RECOMMENDATION; 

(1) That the Director of Planning be instructed to make 
application to rezone the subject lands from (RM-3) 
Multiple Dwelling District to (M-l) Industrial District. 

(2) That Item 4, McLean Drive of Schedule "C" of the 
Zoning and Development By-Law #3575 be amended by 
deleting the words 'Fifth Avenue * and inserting the words 
'Grandview Highway ' . 

(3) That the report of the Director of Planning be 
referred to a Public Hearing." 

The City Manager RECOMMENDS that the recommendations of the 
Director of Planning be approved and referred to a Public 
Hearing. 

FOR COUNCIL ACTION SEE PA6E(S).../££ 
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LICENSES AND CLAIMS MATTERS 


INFORMATION 


1 . Dog Biting Incident 


The Director of Legal Services reports as follows: 

"Mrs. Neylan has written a letter regarding an incident in 
which her son was bitten by a dog, and she alleges that 
the provisions of sections 59 and 61 of the 'Health Act' 
should be invoked. These sections read as follows: 

'59. Every Local Board shall cause to be made, from 
time to time, inspection of its district, in order to 
prevent the accumulation within the district of any 
dirt, filth, or other thing which may endanger the 
public health, and with a view to ascertain what 
nuisances exist calling for abatement under the powers 
of this Act in order to abate every such nuisance.' 

'61. Information of any nuisance or unsanitary condi- 
tion under this Act within the jurisdiction of any 
Local Board may be given to the Local Board by any 
person aggrieved thereby, or by any two inhabitant 
householders, or by any officer of the Local Board, 
or by any constable or officer of any police force 
within the jurisdiction of the Board. ' 

In my view, the scheme and purpose of the tiealth Act' and 
the language used in the sections mentioned do not indicate 
that they would apply to a dog which may have bitten a 
person. I believe they refer to a state of affairs which 
should be abated, and deal with matters affecting Public 
Health. 

The repeal of the 'Animals Act* has left a vacuum in the 
City. Council has already advised the Provincial Govern- 
ment of this and has requested remedial legislation. None 
has yet been passed. " 


The City Manager submits the report of the Director of Legal 
Services to Council for INFORMATION. 


Continued on Page 2. 
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RECOMMENDATION 

2 . Revision of License Fees for 1976 

The Director of Finance and the Director of Permits and Licenses 
report as follows: 


" Introduction : 

In the past years the Finnis Study (1968) and an in depth analysis and cost 
distribution conducted by the Finance Department (1969) led to a license fee 
structure which was based on recovering issuing and inspection costs, plus an 
additional margin which allowed the license fee level to cover increasing costs 
for several years. 

The Finance Department has now completely reviewed and re-analysed the 
cost distribution and has arrived at new license fee levels, which v.'ould 
result in the first increase to the basic fee since 1969. The new fee 
structure has been reviewed by the Director of Permits and Licenses, who 
concurs with the recommended fee increases. The recommended fees encompass 
both the License Bylaw and the Vehicle for Hire Bylaw 

Policy Used : 

In arriving at the new schedule. City policy of including 100% of costs 
at the 1975 level was applied insofar as was possible. To this a marginal 
increase, basically a rounding off upward procedure was added, which will 
provide a cushion to some degree for anticipated cost increases in 1976. In 
a few cases, where costs could not be specifically identified, best judgment 
was used in establishing a reasonable fee. At the final stage all the fees 
were reviewed by a group of staff with the Director of Finance and Director 
of Permits and Licenses and final adjustments made. 

A number of special license fee categories exist, which have never been 
treated on a cost recovery basis. These special cases and recommendations 
for increases are: 

Malt Beverage Wholesaler 

- no increase recommended to present fee of $15,000.00 
Exhibitions: Horse Racing 

- increase annual fee of $1,000 to $1,500 

(Horse racing is actually run by six organizations in sequence, 

three of which buy licenses and transfer those licenses to the 

other three organizations. One transfer of a license is 
allowed under the bylaw.) 

Apartments - existing fee: $10.00 per annum per dwelling unit. 


- increase to: $13.00 per annum per dwelling unit- 


Duplex - existing fee: $10.00 per dwelling unit 

- increase to: $13.00 per dwelling unit 

Multiple Conversion Dwelling 

- Existing fee: $15.00 per annum, plus $10.00 per dwelling unit^ 
$7.00 per housekeeping unit; $4.00 per sleeping unit 

- increase to: $13.00 per dwelling unit, $9.00 per housekeeping 
unit, $5.00 per sleeping unit. 

Note: We are recommending deletion of the surcharge ($15.00) 

on multiple conversion dwellings and rooming houses as it 
is inequitable compared to apartments. 


Continued on Page 3, 
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(LICENSES - 3) 


Clause No. 2 Continued 


Personal Care Home: increase fee from $4.00 per sleeping unit to 

$5.00 per sleeping unit 

Rooming House - existing fee: $15.00 per annum, plus $4.00 per sleeping 
unit 

- increase to: $5.00 per sleeping unit 

Penal ty : 

Provisions by way of penalty for late payment of license fees under 
section 29(1) (a) and (b) of the License Bylaw are as follows: 

(a) In respect of any license purchased within thirty days from the 
date fixed for payment of the license fee: five percent of the 
amount of the license fee. 

(b) In respect of any license purchased more than thirty days after 
the date fixed for payment of the license fee: ten percent of the 
amount of the license fee. 

These penalties have not been sufficient to be effective and it is recommended 
that minimum charges be incorporated which will amend the penalty clauses as 
follows: 

(a) In respect of any license purchased within thirty days from the date 
fixed for payment of the license fee: five percent of the amount of 
the license fee, minimum charge $5.00. 

(b) In respect of any license purchased more than thirty days after the 
date fixed for payment of the license fee: ten percent of the amount 
of the license fee, minimum charge $10.00 

Summary: 

Costs to be recovered by the license fees include all administration and 
inspection costs of the Department of Permits and Licenses attributable to 
licensing. These costs were evenly distributed to all license categories. 
Particular cost elements of the Fire Warden's branch. Health, Police and 
Engineering departments were assigned to specific license categories, where 
applicable. From this, the new proposed license fee schedule was generated 
to form the recommendations of this report. This would increase revenues 
from $1,347,000. under the present fee structure to approximately $2,010,000 
under the proposed fee structure, in 1976 an increase of $663,000 per annum. 

Recommendations : 

The Director of Finance and the Director of Permits and Licenses recommend: 

(1) That effective for 1976, the attached schedules of license fees be imple- 
mented and the Director of Legal Services be requested to prepare the 
necessary amendments to the License Bylaw and Vehicles for Hire Bylaw 
(see App. 1 and 3. ) 

(2) That effective for 1976, the License Bylaw penalties be amended to include 
the minimum charges as set out in this report. 

(3) That the additional specific fee categories be created and the fees be 
increased from the catchall $10.00 level to the level indicated in 
Appendix 2. " 

The City Manager RECOMMENDS that the foregoing recommendatio.ns of the 
Director of Permits & Licenses and the Director of Finance be approved. 


FOR COUNCIL ACTION SEE PAGE(S) /f!26. 
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Board of Administration, August 7, 1970 .... (BUILDING - 3) 

Clause 2 continued 

(b) Bring forth proposed amendments to the Zoning and 

Development By-law to permit the development of residential 
and commercial uses on the Fairview Slopes (generally 
north of the lane south of Broadway to 6th Avenue between 
Granville and Gamble Streets). 

AND THAT the Director of Planning make an application to amend 
the Zoning and Development By-law along the lines aforesaid in 
(b) in regard to the area generally described as the Fairview 
Slopes . ' 

On April 14th, 1970, Gouncil acted further on False Greek and 
resolved : 

(a) that Concepts 1 and 3 be eliminated. 

(b) that the Planner be requested to report to the overall plans 
for Concepts 2, 4 and 5 with information respecting transit, 
family accommodation, transportation, etc. for further consider- 
ation, it being understood that this action taken today does 
not delay the work already instructed by Gouncil with respect 

to the 85 acres and the Fairview Slopes. 

Information 

This report incorporates the information required by Gouncil on 
April 14th, 1970, relating to comparative data for False Greek 
Concepts 2, 4 and 5. Appendix 'A' presents data for residential 
development by Concept. Appendix 'B' is a discussion by the City 
Engineer of transportation elements associated with False Creek 
development. 

A report on staging of development for City land on the south side 
of False Greek has been submitted. 

In line with reporting procedures adopted by Council on December 2nd, 
1969, the Planning Department is preparing a policy plan for all 
False Greek for Council consideration. That report will include 
elements from the three acceptable concepts as modified by sub- 
sequent studies. 

Recommendation 

It is recommended that this report be received for information and 
be referred to the Standing Committee on Planning and Development 
for discussion in association with the forthcoming policy report 
for the development of False Creek." 

Your Board RECOMMENDS that the foregoing recommendations of the Director 
of Planning be adopted. 


3. Effects of the Hudson Street Crossing 
on the Marpole Area 

The Director of Planning reports as follows: 

" BACKGROUND 

On January 23rd, 1969, City Gouncil approved the Federal Government 
Department of Transport's final stage proposal for the new Hudson 
Street Crossing in Marpole. At that time Gouncil resolved that the 
Director of Planning report back on planning implications involved 
in respect to this whole matter. 

As a result of a Public Hearing held on March 26th, 1969 reaardina 
the Hudson Street Crossing, Gouncil broadened the study by asking 
for an examination of the existing RM-3 apartment zone in the 
Marpole Area. 


cent ' d 
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FINANCE 


FINANCE MATTERS 


RE COMMENDAT ION 



1. Park Board Staff - Heather Street Marina. 


The Administrative Analyst reports as follows: 


"The Heather Street Marina is scheduled to open December 1, 1975. I have 
reviewed the operation of both the Burrard Marina and the Heather Street 
Marina, and note: 

The Burrard Marina has 421 berths, and is staffed as follows: 

1 - Marina Operator II 

2 - Marina Operator I's 

1 - Resident Caretaker 

2 - Marina Attendants (casual payroll - 2 months.) 

The Heather Street Marina is a considerably smaller operation. How- 
ever, in order to operate the marina satisfactorily and maintain 
adequate security, a proportionate reduction in staff is not possible. 
A minor reorganization and the addition of three (3) permanent staff 
will facilitate the operation of both marinas. 

The staff for the two marinas would be organized as follows: 

1 - Marina Operator II (plus 2 pay grades for added duties) 
4 - Marina Operator I's 

2 - Resident Caretakers 

4 - Marina Attendants (casual payroll - 2 months.) 

j It is proposed that the following additional staff be added to complete the 
revised reorganization: 


2 - Marina Operator I's 

1 - Resident Caretaker 

2 - Marina Attendants (2 months) 


Pay 
Grade 


15 


1975 
(1 month) 

$1,985 
357 

$2,342 


1976 


$25,402 
4,572 
1,797 

$31,771 


(All staff at mid-step, including fringe benefits but not C.O.L.A.) 

I recommend that the three (3) permanent positions above be established, and 
that the Director of Personnel Services review the classifications of the 
Marina Operators prior to filling the new positions. 

The V.M.R.E.U. has received a copy of this report. 


The Director of Finance advises that these positions will be funded 
within the Property Endowment Fund from the proceeds of the marina 
operations . 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Administrative Analyst be approved. 


Cont' d. 
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: 2. West End Community Centre - Staffing . 

t 

i 

The VJest End Community Centre is expected to open on December 15, 1975. This 
(lentre includes an arena, senior citizens' lounges, nursery school, art 
studio, meeting rooms, auditoria, teen lounge, as well as a "health club" 
cxea comprised of two handball courts, two squash courts, an exercise room, 
i sauna area and a roof top tennis court. The foregoing portions of the 
(lentre will be under the direct control of the Park Board, it being antici- 
pated that these activity areas will be open from 9:00 a.m. to 11:00 p.m. on 
weekdays; 10:00 a.m. to 9:00 p.m. on weekends and holidays. 

■^he Centre also includes a secondary school library, a public library, an under- 
ground parking area for 157 cars, a restaurant and an arena concession area. 
Staffing for the public library was resolved by Council on July 22. Negotiations 
^re underway with various private operators for the operation of the underground 
parking area. A future Council report is anticipated on this matter. The 
;|ease arrangements to operate the restaurant have not been finalized. The Park 
Board expect that the restaurateur will also operate the arena food concession. 

BUILDING MAINTENANCE AND OPERATION 


Cn July 29, 1975, Council approved the establishment of a Stationary Equipment 
Cperator for the West End Community Centre. Because the Park Board staff will 
le responsible for cleaning both libraries as well as the Community Centre and 
arena, a total complement of eight (8) Iceman/ Janitors is proposed. In order to 
accommodate the variable shifts necessary for the operation of this Centre, and 
to provide 24-hour security, two of these positions should be funded on a part- 
t^ime basis. 

EECREATION PROGRAM OPERATION 


Cn February 5, 1974, City Council established the position of Community Recreation 
lirector for the West End Community Centre. Because the Director is responsible 

or the co-ordination of recreation services in the local area served by the 
(jommunity Centre, his responsibilities will extend beyond the physical confines 

f the Centre. 

Three recreation program persons are proposed to maintain the anticipated 
operating hours and conduct recreation programs throughout the community. These 
people will likely be transfers from the West End Recreation Project (see next 
page). It is further proposed to employ a Cashier/Clerk-Typist in the 
Community Centre office during the hours the Centre is open. 

SKATING RINK 


Cn July 4, 1975, Council passed the following recommendation of the City Manager: 

"THAT the position of Ice Rink Co-ordinator be retained, pending 
Council's consideration of the Recreation Services Study and the 
report on staffing for the West End Community Centre." 

It is now proposed to abolish this position upon establishment of the new position 
cf Rink Programmer at the West End Community Centre, the incumbent to act in an 
advisory capacity to the Central Recreation Services staff in addition to his 
cuties at the West End Rink. Because this skating rink is of non-standard 
dimension and is not equipped with team benches or penalty boxes as most arenas, 
the method of operation is relatively uncertain at this time. It is, therefore, 
proposed to staff the arena with a permanent Cashier/Clerk-Typist and provide 
funds for part-time Skate Room Attendants, Commissionaires and Cashiers. 


Cont'd. 
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Clause No. 2 Continued . 

PROGRAM ACTIVITIES 

Discussions with the West End Community Centre Association have indicated that 
the Association does not anticipate having any direct involvement in carrying 
out recreation programs in the Centre. Rather, they expect to function as an 
advisory group only. Consequently, the programming staff will have to assume 
responsibility for the full range of recreation programs, both within and with- 
out the Community Centre. Discussions with the Park Board have indicated that 
a total of $20,000 per year would be sufficient to carry out these programs. It 
is expected that this allocation will cover the cost of part-time instructors 
and programmers, as well as the rental cost for outside premises. 

OTHER EXPENSES 


Other expenses in operating the Community Centre have been estimated by the 
Park Board, as follows: 

ITEM 1976 Costs 


Building Maintenance: Materials 

$ 

3,000 

Labour 


2,000 

Fringe Benefits 


700 

Electricity 


4,000 

Natural Gas 


4,000 

Water 


1,200 

Janitor Supplies 


800 

Scavenging 


500 

Propane (Zamboni Fuel) 


2,000 

Gasoline (Edger Fuel) 


150 

Coveralls (for Staff) 


450 

Mechanical Preventative Maintenance 


1,500 

Zamboni Blade Sharpening 


800 


$ 

21,100 


Credits against the foregoing costs are being negotiated with the Vancouver 
Public Library and the School Board with regard to the provision of services to 
these facilities. On July 29, 1975, City Council approved an operating budget 
for the branch library which included $3,900 for heat, light, water and jani- 
torial contracts. 

WEST END RECREATION PROJECT 


The West End Recreation Project was established in 1967 for the purpose of 
providing public recreation programs in existing community facilities in the West 
End. The main office of the project has been located in King George High School. 

Because the provision of recreation services in the West End will now become 
the function of the staff at the West End Community Centre, this project should 
be disbanded in the same manner as the Vancouver East Recreation Project. 

The 1975 operating budget for the West End Recreation Project is $106,300 (estimate). 


SUMMARY 



Pay 

1975 

1976 

Permanent Staff* 

Grade 

Costs 

Costs 

Community Recreation Director 

27 

$ 850 

$ 21,746 

General Programmers (2) 

20 

1,238 

31,692 

Elderly Citizens' Programmer 

20 

619 

15,846 

Rink Programmer 

21 

647 

16,572 

Equipment Operator II (2 mos., 1975) 

19 

2,372 

15,187 

Iceman/Janitors (6) 

14 

2,842 

72,737 

Cashier/Clerk-Typists (2) 

10 

826 

21,101 

Sub-Total: 


$9,394 

$194,881 


Cont ' d. 
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Clause No. 2 Continued . 

SUMMARY (continued) : 


FINANCE 


Pay 
Grade 


1975 
Costs 


1976 
Costs 


Hours/ 
Week 


Part-time Staff* 


Cashier /Clerk-Typist 
Watchman/ Janitor 
Cashier Attendant ** 
Doorman 

Skate Room Attendant II ** 
Skate Room Attendant I ** 
Sound Room Operator ** 
Guard/First Aid 
Ice Patrols II ** 
Commissionaire ($5.50/hr,) 

Sub-Total: 

TOTAL STAFF COSTS: 


10 
13 
6 
10 
11 
7 
8 
11 
10 


318 
496 
285 
141 
322 
214 
122 
322 
141 
286 


8,139 
12,686 
4,752 
2,551 
5,816 
3,860 
2,205 
5,816 
2,551 
4,862 


28 

42 

28 

18 

40 

29 

161; 

40 

18 

26 


$ 2,647 $ 53,238 


$12,041 $ 248,119 


* All staff costs at mid-step, including fringe benefits; no COLA. 
** 34 weeks per year. 


Other Costs 


Program Expenditure 
Operating Costs 

Sub-Total 


TOTAL COST OF OPERATION: 


$ 838 $ 20,000 
880 21,100 

$ 1,718 $ 41,100 


$13,759 $ 289,219 


Offsetting revenues have not been completely appraised at this time. However, 
it is .City policy that charges for Community Centre programs cover the fees 
plus the cost of materials and supplies. Because the West End Community Associa- 
tion does not expect to be operating programs, the Park Board will derive some 
offsetting revenues from the programs which they conduct. The abolition of the 
West End Recreation Project will result in savings totalling $110,850 (at 1976 
wage rates; all other costs not inflated) . Until contracts are negotiated with 
Independent operators , the Library Board and the School Board, and until the arena 
program has been established, other revenues cannot be accurately assessed. 


REVENUES ; 


Recreation Programs 
W.E.R.P. 

Restaurant, Arena Food 
Parking Garage 
Arena Income 

Library, School Board Janitorial 
TOTAL ESTIMATED REVENUES: 


$ 15,000 
110,850 
6,000 
40,000 
30,000 
8,000 

$ 209,850 


The Comptroller of Budgets advises that if this report is approved, the source 
of funds will be Contingency Reserve. 

The V.M.R.E.U. have received a copy of this report. 


Cont'd. 
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Clause No. 2 Continued . 

RECOMMENDATIONS 

The City Manager RECOMMENDS as follows: 

1. That the following additional 12 positions be established in the West 
End Community Centre; all positions subject to classification by the 
Director of Personnel Services: 


2 General Programmers 

1 Elderly Citizens' Programmer 

1 Rink Programmer 
6 Iceman/Janitors 

2 Cashier /Clerk-Typists . 


2. That a total of $53,238 (1976 rates) be approved for part-time operating 

personnel; pro-rated at $2,647 for 1975. 

That a total of $20,000 per year be approved for part-time Programmers 

and Instructors for the operation of recreation programs; pro-rated at 
$838 for 1975. 

4. That operating expenses of $21,100 per year be approved; pro-rated at 
$880 for the balance of 1975. 

5. That the Park Board define an appropriate policy regarding rates to be 
charged for recreation services in the West End, such policy to be sub- 
mitted to the City Manager and then to Council for consideration. 

That the West End Recreation Project be disbanded (effective December 31, 
1975), including all established positions that are currently part of 
that program; the permanent staff being reassigned, if they desire, to 
similar positions within the Park Board. 

That the open hours be subject to review by the City Manager in the fall 
of 1976. 


FOR COUNCIL ACTION SEE PA6E(S)..i2Z. 
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i 

' PROPERTY MATTERS 

i RECOMMENDATION 

!l. McLaren Electric Building, 1 836 West 5th Avenue 
Lease of portion (1 , 0L|.5 sq . ft.) on second Floor 

! 

i The Acting Supervisor of Property and Insurance reports as follows:- 

"Gity Council "In Camera" on August I2th, 1975j recommended 'That 
the Supervisor of Property and Insurance be authorized to negotiate 
leases on the McLaren Electric Building to expire no later than 
I December 31 st, 1 98I . ' 

Vancouver Home Centre Ltd (Robo Plaster) occupy 1,014.5 sq. ft. on 
the second floor of this building located 1 836 West $th. Avenue, Lots 
7 to 9 etc., and utilize the space for showroom and office purposes. 

The three-year lease with the former owner of the building expired 
in June, 1974, and until now, the lessee has been holding over on 
a month-to-month basis pending Council's decision on the future of 
this building. 

After City Council's decision of August 12th, 1975, negotiations 
were commenced and the lessee has agreed to a new lease incorporating 
the following terms and conditions :- 

1. Rent to be increased from $200.00 per month to $350.00 per 
month commencing November 1st, 197 5. 

2. Lease term to be two years from November 1st, 1975, with right 
of renewal for a further two years. 

3. Lessee to have the exclusive use of three parking stalls. 

4. Lessee at the termination of the lease period will not remove the 
antique timber beams or walls. Lessee will have the right 

to remove two interior doors, all lighting, kitchen cabinets, 
carpeting and fireplace screen. 

5. City will ensure that any tenant taking over McLaren Electric' s 
lease of the warehouse area on the main floor will honour 
Vancouver Home Centre's sub-lease of warehouse space. 

It is noted that the above rental rate represents current economic 
rentals for comparable space in this area. 

RECOMMENDED That the above space be leased to Vancouver Home Centre 
Ltd. under the above terms and conditions with a lease to be drawn 
to the satisfaction of the Director of Legal Services and the Super- 
visor of Property and Insurance." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Acting Supervisor of Property and Insurance be approved. 


2. Acquisition for Family Housing Project 
3279 Findlay Street 


The Acting Supervisor of Property and Insurance reports as follows :- 

"The above property (Lot A except West 10 ft. now lane. 
Block I, D.L. 753, known as 3279 Findlay Street) has been offered 
for sale to the City. This property is located in the triangular 
block bounded by 16th Avenue, Findlay Street and Commercial Drive, 
which block is under consideration as a housing site. The Director 
of Housing concurs in the acquisition of this property. 
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These premises comprise a single-storey frame dwelling plus a full 
basement, erected in 1926 on a lot 41.15' x 110', zoned R.S.-l. 
The dwelling contains 5 rooms , 5 plumbing fixtures, has a patent 
shingle roof, wood shingle exterior, and heat is supplied by an 
automatic gas- fired furnace.. The dwelling is in fair condition. 

Following negotiation with the owners, they are prepared to 

sell their property for the sum of $49,300.00 on the understanding 

that the sale date be September 30, 1975, and that they retain 

rent-free possession to October 15, 1975. This settlement price 

is considered to be fair and equitable. It is proposed to rent this 

property on a month-to-month basis until the land is required for 

development, at which time the dwelling will be demolished. 

RECOMMENDED that the Supervisor of Property & Insurance be 
authorized to acquire Lot 'A' except the West 10 feet. Block I, 
District Lot 753, known as 3279 Findlay Street, for the s^im of 
$49,300.00 on the foregoing basis, chargeable to Code #4910/410, 
Property Purchases For Resale." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Acting Supervisor of Property & Insurance be approved. 


INFORMATION 

3. DEMOLITIONS 

The Acting Supervisor of Property & Insurance reports as follows :- 


"I have received and opened quotations from various contractors 
for demolition of the structures listed below and have awarded 
the contract to the low bidders as noted :- 


Property 


ip5 Comox Street 
/19 E.h and 20/22/ 
85 


Project 


Nelson Park 
Site 


Successful 
Bidder 


Mr. Frank 

McCamley 

862 2 Harvie Rd, 

Surrey, B.C. 


City To 
Pay 


$850.00 


Code No. 


#4189 


9 45 Boundary Rd. 
ni 3686 Tanner St. 
/fL09/36 and 4/A 108/ 
and 51 respectively 


285 Frontenac Street 
oft 54, Blocks 3 & 4, 
L. 339, N.E.% 


Replotting 


Mr. John Bulych $640.00 
2286 East 61st 
Vancouver, B.C. 


#4912/455 


Family Housing 
Project 


Bob ' s Power 
Demolition Ltd. 


$745.00 #565/1608* 


(Demolition was previously approved under 
incorrect code #4905/1608) 


The City Manager has confirmed the above contracts and submits the fore- 
going report of the Acting Supervisor of Property & Insurance to Council 
for INFORMATION. 


FOR COUNCIL ACTION SEE PAGE(S)./£f „ 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON 

HOUSING MID ENVIRONMENT 


September 25, 1975 


A meeting of the Standing Committee of Council on Housing and 
Environment was held on Thursday, September 25, 1975, at 1:30 p.m. 
in the No. 1 Committee Room, Third Floor, City Hall. 


The Minutes of the meeting of August 28, 197 5, were adopted. 
RECOMMENDATIONS ; 

1 . Housing Site - 14th Avenue and Nootka 

The Committee considered the following City Manager's Report 
dated September 8, 197 5: 

"On April 2h, 1975, the Standing Comtnittee of Council on Housing and Environment 
met to discuss the Housing Status Report submitted by the Housing Planner. It was 
recommended 'that the Engineering Department look into the matter of closing off 
the road allowance and necessity of culverting on the site at 14th Avenue and 
Nootka, in v'iew of the proposed handicapped housing project and report back'. 

Presently there is an open watercourse (Still Creek) running along 14th Avenue 
and across Nootka Street. 14th Avenue and a portion of Nootka Street have not 
been opened partly because the creek has not been culverted and partly because the 
properties on both sides of 14th Avenue have not been developed. The culverting 
of the creek is the responsibility of the Regional District and they have no plans 
for carrying out this work in the foreseeable future. 

The property on the south side of 14th Avenue is presently occupied by St. 
Jude's Roman Catholic School , The sisters of the school have 
the children use the treed portion of the street allowances and the creek for 
nature study. They have written asking that the street allowances remain un- 
opened and the creek be not culverted. 

The residents of the properties on the north side of the lane adjacent to 
Lot 21 have indicated their preference to having 14th Avenue remain unopened. 
They complained about the excessive traffic in the east-west lane south of their 
properties and feel the opening of Nootka Street and 14th Avenue would increase 
the traffic circulation around their block. 

With 14th Avenue unopened, all traffic to and from any development on Lot 21 
would have to use the lane system. Emergency vehicles would have unsatisfactory 
access to the area. The Fire Chief states that the lane system would not 
adequately provide access for fire fighting equipment. 

Accordingly, 14th Avenue should be opened to promote adequate access to any 
residential development on the city-owned property. Such opening would require 
the creek to be culverted. 

The City Engineer RECOMMENDS that if any type of residential use is approved 
for either side of 14th Avenue between Renfrew and Nootka Streets, then 14th 
Avenue between Renfrew and Nootka Streets and Nootka Street between 14th Avenue 
and the lane north of 14th Avenue be opened to traffic." 

During discussion of the report Mr. W. Casson, Director of 
Housing, G.V.R.D., expressed agreement with the City Manager's 
Report, and further advised that the plans include a twenty-four 
foot access road within the boundaries of the site running parallel 
to the present open lane at the north end of the site. Entry would 
be off Nootka Street and then on to this access road. 


PRESENT : 


Alderman Harcourt, Chairman 


Alderman Bird 
Alderman Boyce 
Alderman Cowie 
Alderman Rankin 


CLERK : 


R. Demofsky 


Cent ' d 
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RECOMMENDED , 

A. THAT the architect and all related authorities be requested 
to proceed with all haste on the design of the handicapped 
housing project for this site without closing 14th Avenue nor 
all of Nootka Street, subject to the satisfaction of the City 
Engineer and the Fire Chief. 

B. THAT the G.V.R.D. be requested to make application for 
rezoning of this site. 

C. THAT all related City officials be reminded that all depart- 
ments involved with the development of social housing in the 
City of Vancouver (e.g. Permits and Licenses, Planning, 
Building, and Engineering, and Social Planning) be instructed 
to give any matters pertaining to such housing immediate 
attention to thus facilitate development. 


INFORMATION AND RECOMMENDATION : 

2 . Amendments to the Sign By-law 

Submitted for the Committee's consideration was a City Manager's 
Report dated September 9, 1975, entitled 'Amendments to the Sign 
By-law'. This report, which is on file in the City Clerk's Office, 
stated in part: 

" 1. INTRODUCTION 

The Sign Bylaw No. 4810 adopted in Open Council on October 8, 1974 has been in 
operation for over half a year. When the Bylaw was presented at that time 
to the Waterfront and Environment Committee and later to City Council, City 
staff informed the Committee and Council that amendments to the Bylaw might be 
necessary, and after the Bylaw had been in operation for about six months and 
with experience gained during that time, staff would bring forward to Council 
the necessary amendments. 

2. MEETINGS WITH SIGN INDUSTRY 

During the period in which the Bylaw has been in operation. City staff and the 
sign industry have had the opportunity to evaluate the effectiveness of the 
Bylaw from actual signs that have been erected. The Bylaw, in general, is 
believed to have been successful in achieving its objectives of discouraging 
sign proliferation and promoting better design. Very few complaints have been 
received and the sign industry has responded favourably to the Bylaw. 

V 

On February 28, 1975, letters were sent to the sign industry inviting them to 
send in their comments on the Bylaw regulations and suggestions to amend the 
Bylaw. A number of responses were received and evaluated by City staff. 
Proposed amendments incorporating some of the suggestions from the sign 
industry were drafted. A meeting between industry representatives and City 
staff was held on April 24, 1975 to discuss the proposals. A few changes were 
agreed upon by both parties. However, a proposal by City Engineer to reintroduce 
a section from the previous Sign Bylaw which enabled City Council to revoke 
the right of any sign to project over a City street for any reason was 
strongly opposed by the sign industry representatives. It was also agreed 
that City staff meet with two members from the sign industry to discuss 
the extent of projection for projecting signs and the exclusion of 
embellishments from sign area calculations. A meeting for this purpose 
was held on May 8, 1975. 

3. THE PROPOSED AMENDMENTS 

Attached as Appendix "A" are proposed amendments to the Sign Bylaw as a 
result of the meetings with the sign industry representatives. Most of the 
changes are minor in nature for the purpose of clarification and adjustment. 
The more important changes are noted below: 


Cont'd . . . 
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(a) Facia Signs for Second Storey Business (Item 12, Appendix "A") 

The maximum permitted facia sign area is based on ground floor frontage. 
For a number of second storey businesses, the only frontage on the 
ground floor will be the entrance. Their signs will be limited to a 
small facia sign or a canopy sign based on the width of the entrance. 
This is creating some hardship to some businesses, especially restaurants 
and nightclubs that are located on the second storey. The suggested 
amendment will allow retail businesses and restaurants to have a facia 
sign for the width of their premises located between the 2nd and 3rd 
storey, subject to a 2 feet maximum height limitation for the sign. 

(b) Facia Sign on Flanking Wall that Faces onto an Open Space (Item 13,) 
Appendix "A") 

The maximum permitted facia sign area is based on the street frontage 
on which such sign is located. For this reason, a flanking wall with 
no street frontage cannot have a facia sign. It is now proposed that 
when such a flanking wall faces on an "open space" on the same site and 
the open space has a street frontage, a facia sign may be permitted 
on the wall, and the area of such sign will be controlled by the street 
frontage of the open space. 

(c) Regulation of Canopy Sign by Copy Area instead of Sign Area (Item 25 , 
Appendix "A") 

The use of "sign area" to regulate the size of canopy signs has in some 
cases, because of sign size limitation, resulted in sign boxes attached 
to canopies with the sign boxes themselves being of less width than the 
canopy. This has produced an unsatisfactory appearance. The proposed 
amendment will permit the sign to extend to the full width of the 
canopy but still limited to the same amount of "copy area" as before. 

(d) Relaxation of Provisions of Bylaw for Signs which constitute Integral 
Elements of the Design of Buildings (Item 31, Appendix "A") 

This is a new proposal to encourage signs forming part of the 
architectural design of the building. Advice on such signs could be 
given when the building design is being considered by the Urban Design 
Panel. 

(e) City's Power to Order Removal of Signs Projecting over City Streets 
(Item 40, Appendix "A") 

The City Engineer requests that a clause should be included in the 
Bylaw, setting out the authority to revoke permits for signs projecting 
over City streets. The previous Bylaw had such a clause recording 
Council's power under the Charter, to revoke permits for signs 
projecting over City's streets for any reason without compensation. 
The clause was omitted from the new Sign Bylaw at the request of the 
Sign Companies because at that time it was believed other means 
available were adequate for the removal of signs which conflict with 
street widenings or other uses of the streets. The Sign Companies are 
strongly opposed to reintroducing the clause from the previous Bylaw. 

An alternative clause which is acceptable to the Sign Companies and is 
favored by the Officials has been prepared for consideration. The 
alternative clause spells out conditions under which the Administrator 
is authorized to revoke a permit and have the sign removed or relocated 
when it conflicts with street widening or other use of the streets 
without having to take the matter to Council. Only one or two projects 
a year may require this procedure. 

The two alternative clauses are: 

Alternative 1: (Clause 8A of previous Sign Bylaw No. 2341) 

"Any permit granted for the erection of any sign, 
any part of which projects over any street or public 
place, shall be construed as a license to occupy that 
portion of such street or public place over which such 


Cont'd 


Board of Administration, August 7, 1970 .... (BUILDING - 4) 

Clause 3 continued 

Further, on February 17th, 1970 a proposal was presented to Council 
for a Low Density Multiple Housing development at the foot of Angus 
Drive by Horner Developments Limited. Council resolved that the 
Director of Planning consider this low density multiple zoning for 
this location taking into account his study of the Marpole Centre. 

SUMMARY 

The Director of Planning in his capacity as Chairman of the 
Technical Planning Board has submitted a report dated June 1st, 1970 
dealing with: 

(a) Direct Effects of the New Bridge on the Marpole Area 

(b) Apartment zoning 

(c) Relationship with Horner Developments Limited proposal 

(d) RM-1 Low Density Multiple Housing 

(e) Other existing land uses and zoning proposals (Under this 
section, there are three other small rezoning proposals 
which are noted in (3) , (4) and (5) in the following recom- 
mendations ) . 

RECOMMENDATIONS : ^ 

^ at a meeting 

The Technical Planning Board, /on June 26th, 1970 RECOMMENDED that: 

A. The Director of Planning be instructed to make application 
to amend Zoning and Development By-law No. 3575 in order to 
implement the following zoning changes as shown on the plan 
(see attached report) : 

(1) approximately 13 acres of the Hudson Street Industrial 
Area bounded by the lane west of Hudson Street, Oak 
Street, 72nd Avenue and 73rd Avenue be rezoned from an 
M-1 Light Industrial District to an RM-3 Multiple Dwelling 
District 

(2) the remaining five acres of the Hudson Street Industrial 
Area fronting on Southwest Marine Drive between Hudson 
Street and Oak Street not previously recommended for 
rezoning in (1) above, be rezoned from M-1 Light 
Industry to C-2 Commercial 

(3) the triangular parcel of City-owned land at the foot of 
Granville Street between Southwest Marine Drive and Milton 
Street be rezoned from RM-3 Multiple Dwelling District to 
C-2 Commercial District 

(4) the isolated C-2 Commercial zone on the west side of 
Hudson Street north and south of 71st Avenue be rezoned 
to RM-3 Multiple Dwelling District. 

(5) the two 50' parcels of land fronting onto 73rd Avenue 
between Montcalm and Granville Streets be rezoned from 
an M-1 Light Industrial District to an RM-3 Multiple 
Dwelling District. 

B. The Corporation Counsel be requested to prepare the necessary 
by-law amendments following which the application be referred 
direct to Public Hearing. 

It is FURTHER RECOMMENDED that agreement be sought with the Federal 
Department of Transport with a view to keeping the landscaped 
residual strip on the north side of Southwest Marine Drive (Montcalm 
to Granville Streets) in perpetuity." 


cont ' d 
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sign or any part thereof projects. Such license to 
occupy may be revoked at any time by resolution of 
the Council for any reason and on such notice as the 
Council may deem advisable, and thereafter all rights 
and privileges granted with respect to such sign shall 
be deemed to be cancelled and of no further effect." 

Alternative 2: (Clause acceptable to the. Sign Companies and also 
favored by City Officials) 

"Any permit granted for the erection of any sign, any 
part of which projects over any street or public place, 
shall be construed as a license to occupy that portion 
of such street or public place over which such sign 
or any part thereof projects. Where in the opinion 
of the City Engineer, the sign interferes with or 
will interfere with the placement or use of equipment 
installed by the City or utility company, or the use of 
the street or public place or with the visiblity of 
traffic signal control devices that are existing or to 
be installed over any street or public place; such 
license to occupy may be revoked at any time by the 

Administrator and on such notice as he may deem 
advisable and thereafter all rights and privileges 
granted with respect to such sign shall be deemed to 
be cancelled and of no further effect." 

(Appendixes referred to herein are on file in the City Clerk's 
Office. ) 

Mr. L. Cheng of the Planning Department advised that 
Alternative 2 outlined above was the most acceptable to both City 
officials and the sign companies. 

When discussing sidewalk signs the Committee considered a 
letter from Mr. Al Bowen , Chairman of the Gastown Historic Area 
Planning Committee, dated September 22, 1975. In his letter he 
advised that it is the firm opinion of the Gastown Historic Area 
Planning Committee that free standing sidewalk signs are appropriate 
for the Gastown Historic Area. He requested that when the Standing 
Committee on Housing and Environment next revised the new sign 
by-law, free standing sidewalk signs be included as legal signage in 
the Gastown Historic Area. When discussing this letter Mr. Cheng 
advised the Committee that Council on August 13, 1974, rejected a 
proposal to allow sidewalk signs to be legalized. 

Also circulated for the Committee's information was a booklet 
on 'Gastown Sign Guidelines' published by the City Planning Department 
and a letter from Mr. R.M. Oliphant dated September 23, 1975, 
outlining his comments on the proposed sign by-law amendments. (These 
are on file in the City Clerk's Office.) 


Cont'd . . . 
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RECOMMENDED, 

A. THAT Alternative 2 as outlined in the above noted City 
Manager's Report dated September 9, 1975, on 'Amendments 
to the Sign By-law' be approved. 

B. THAT sidewalk signs be legalized in the Gastown Area 
subject to the following guidelines as outlined in 
'Gastown Sign Guidelines', and subject to first hearing 
a report from the Engineering Department : 

"FREE STANDING SIGNS 

(1) NUMBER 

(a) For institutional uses, one bulletin board per 
establ ishment . 

(b) For retail (including restaurants) and enter- 
tainment uses, one A-shaped sandwich sign per 
pedestrian level street frontage establishment. 

(2) SIZE 

Up to ten square feet in area and six feet in height. 

(3) LOCATION » 

(a) Anywhere within the front yard of the establish- 
ment. 

(b) Anywhere on the sidewalk directly in front of 
the establishment provided that the unobstructed 
sidewalk width is at least eight feet. 

(4) PARKING LOTS 

(a) Free standing signs for Parking Lots shall comply 
will the Number, Size, Content and Lighting 
requirements for Parking Garage Projecting Signs. 

(b) The signs shall be located on the property line 
immediately beside the lot entrance. " 


RESOLVED, 

THAT all the information submitted be received. 


3 . Housing Status Report 

Submitted for the Committee's consideration was a monthly 
status report on government assisted housing in the City of Vancouver 
dated September 19, 1975. 

During discussion of this report, which is on file in the City 
Clerk's Office, the Chairman noted that approximately eleven of the 
anticipated projects were being held up due to lack of funding. 

Following further discussion it was, 

RECOmENDED, 

THAT the Director of Planning be requested to proceed 
directly to public hearings on the sites at Semlin Drive - 
Triumph Street, and 2924 East Venables Street, following 
consideration of these sites by the Vancouver City Planning 
Commission . 

RESOLVED, 

THAT the monthly status report on government assisted 
housing in the City of Vancouver dated September 19, 
1975, be received. 
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4 . Housing Site - 2nd Avenue and Wallace Street 

The Committee considered a City Manager's Report, which is on 
file in the City Clerk's Office, dated September 9, 1975, which stated 
in part: 


"City Council, at its meeting on August 12th, approved a recommanda- 
tion wherein the subject vacant lands be considered for develop- 
ment by both the City of Vancouver Non-Profit Housing Corporation 
and private developers. 

The lands in total comprise approximately 3.44 acres." 

Two groups, as of this date, being the Point Grey Housing 
Society, and the Penta Co-operative Housing Association are still 
interested in some form of development. 

"On reviewing the most recent needs of each of the 2 co- 
operatives, it would appear to contain the following elements: 

TYPE DUNBAR VILLAGE COM- PENTA CO-OPERATIVE 

MUNITY CO-OPERATIVE HOUSING ASSOCIATION 


Bachelor 3 

1- Bedroom 18 1 

2- Bedroom 11 14 

3- Bedroom 1 6 " 

During discussion of this site Mr. R. Youngberg of the Planning 
Department expressed that his department was interested in submitting 
more input on the matters of the proposed subdivision of this site, 
site densities, economics, zoning, etc. The Committee noted that 
an architect had been hired for this site as authorized by Council on 
August 12, 1975. 

RECOMMENDED, 

A. THAT the Director of Housing be authorized to discuss with 
the Dunbar and Penta groups the resubdivision of these lands 
to create the following sites: 

i) 1.72+ Acres to be developed by the City of Vancouver 
Non-Profit Housing Corporation, 

ii) 1.00+ Acre to be developed by the Penta Co-operative 
Housing Association, 

iii) .75± Acre to be developed by the Dunbar Village 
Community Co-operative; 

and the Acting Supervisor of Property and Insurance be 
authorized to negotiate suitable lease terms and conditions 
with the Co-operative societies. 

B. THAT the Director of Housing be instructed to liaise with 
other relevant City departments when preparing housing 
proposals . 

C. THAT an evening public meeting be held in this neighbourhood 
with the Director of Housing, Planning Department representa- 
tives, and the architect present to discuss these housing 
proposals with the residents. 

RESOLVED, 

THAT the City Manager's Report on 'Housing Site - 2nd 
Avenue and Wallace Street, dated September 9, 197 5, be 
received. 
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5 . Lodging House By-law - Prosecutions 

The following City Manager's Report dated September 19, 1975, 
was submitted: 

"At the meeting of the Housing Committee on August 28, 1975, it 
was resolved that the Director of Environmental Health produce 
for the next meeting of the Committee, documentation from the 
department's prosecution record book some examples of cases 
being prosecuted under the Lodging House By-law which have involved 
extensive staff time and delays for prosecution. 

Records from our prosecution book on the following addresses: 

1002 Main Street, Blackfriars Rooms 

175 E. Broadway, Lee Building 

3371 Findlay Street, Trico Estates Ltd. 

2129-47 Yukon Street, Rejinder Singh Roopra 

546 Prior Street, Lee Quai Pang 

53 W. Hastings Street, Strathcona Hotel 

Prosecutions Still Pending 

1104 Bute Street, Miss D. Smith 
578 Alexander Street, Robt. Bov;es 
1044 Seymour Street, Mr. B. Riggs 
1052 Seymour Street, Mr. B. Riggs » 

The Director of Environmental Health reviewed the situation with 
the Committee and advised that the Blackfriars Rooms at 1002 Main 
Street were presently operating without a permit and had ignored two 
previous notices to vacate. There are presently three outstanding 
charges against this lodging house. The charges against this premise 
was withdrawn by the prosecutor on August 26, 197 5. 

The Director of Environmental Health further advised that 
health inspectors had not been able to gain entry to the lodging 
house at 1104 Bute Street and thus could not lay a charge nor take 
this matter to court. 

Following further discussion it was, 

RECOMMENDED, 

A. THAT the Chairman write a letter to the Attorney-General 
outlining the situation at 1002 Main Street, specifically 
requesting an explanation as to why the prosecutor with- 
drew charges on this lodging house without first discussing 
this with City officials. 

FURTHER THAT the report of the City Manager outlined above 
also be sent to the Attorney-General as sample information 
relating to charges being withdrawn by the prosecutor. 

B. THAT the Director of Environmental Health be given the right 
to enter the lodging house at 1104 Bute Street with Police 
support so that a thorough inspection of all areas of this 
premise can be made. 

RESOLVED, 

THAT the City Manager's Report on 'Lodging House By-law - 
Prosecutions' dated September 19, 1975, be received. 


INFORMATION : 

6 . Chairman's Report 

The Committee considered a report submitted by the Chairman 
dated September 19, 1975, outlining actions of the Housing and 
Environment Committee over the past six months, and anticipated 
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future actions. This report, which is on file in the City Clerk's 
Office, touched on items such as City of Vancouver Public Housing 
Corporation, monthly reports on status of non-market housing, 
activities designed to improve the quality of housing in the overall 
environment, possibilities for extending conversion areas, housing 
registry and relocation services. Fall activities to include 
demolition controls, by-law enforcement, Vancouver Public Housing 
Corporation, and comprehensive City housing policies. 

RESOLVED, 

THAT the Chairman's Report dated September 19, 197 5, 
be received. 


7 . Non-Market Family Housing Sites 

The Committee considered a Manager's Report dated August 25, 
1975, entitled 'Non-Market Family Housing Sites'. This report, 
which is on file in the City Clerk's Office, stated in part: 

"This report is pursuant to the decision of Council insofar as 
community involvement and participation is concerned regarding 
the 1975 proposed housing program. 

Accordingly, community meetings were scheduled and held in the 
Grandview Community Centre for the purpose of discussing proposed 
housing on the lands generally described as follows: 

1) Commercial Drive and Findlay Street, 

2) Walker Street and Copley Street, 

3) Nanaimo Street and Vanness Avenue. 

The notices for the subject meetings were hand-distributed by 
volunteers of the Community Centre and as great a distribution 
as possible was made. 

It is now incumbent that a report on the general climate, opinions 
and concerns expressed in each of the meetings be made." 

RESOLVED, 

THAT the City Manager's Report dated August 25, 1975, on 
'Non-Market Family Housing Sites' be received. 


The meeting adjourned at approximately 2:35 p.m. 


****** 


FOR COUNCIL ACTION SEE PA6E(S)./221£ 
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STANDING COMMITTEE OF COUNCIL 
ON FINANCE & ADMINISTRATION 

September 25, 1975 


A meeting of the Standing Committee of Council on Finance and 
Administration was held in the No. 2 Committee Room, Third Floor, 
City Hall, on Thursday, September 25, 1975 at approximately 1.30 p.m. 

PRESENT: Aid. Volrich, Chairman 

Aid. Bowers, Kennedy, Marzari 
Sweeney 

CLERK : G. Harden 


RECOMMENDATION 

1. 1975 Supplementary Capital Budget Review . 

City Council, on September 16, 1975, when dealing with the 

attached Manager's Report dated September 12. 1975. passed 
the following motions: 



"THAT Projects 1 - 4 as recoiranended by the City 
Manager, be approved, and the balance of the 
projects be submitted to the Standing Committee 
on Finance and Administration for review and 
report. 

THAT the following recommendation of the Director 
of Finance, as contained in this clause, be approved: 
'THAT Council approve the application 
to the Province and CMHC for $4,250,000 
of Section 42 (NHA) funds for interim 
financing of development for housing in 
Champlain Heights. ' 


The Committee had before it. Priority No. 1 and No. 2 
consideration items contained in the Manager's Report dated 
September 12, 1975. (Copy circulated). Copies of a report 
dated September 25, 1975 on the West End Community Centre - 
Furnishing and Equipment were circulated at the meeting. 

The Committee, in the ensuing discussion noted that certain 
items could be recommended for inclusion in the 1975 Capital 
Budget if the Five Year Plan is approved. However, if the 
Five Year Plan should fail, the Committee would want to re- 
consider each item. 


Cont' d. 
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Clause No. 1 Continued. 


The following is a siammary of the items recommended by the 
Committee for inclusion in the 1975 Supplementary Budget (detailed 
descriptions of these items are included in the Manager's Report): 

(i) Pioneer Place Renovations $ 63,000 


(ii) Wall Street Development 30,000 

(iii) Replace gas powered generators for 
Police/Engineering radio transmitters 24,000 


(iv) Kerrisdale Arena Renovations 25,250 

(v) West End Community Centre 

(furnishings & equipment - $75,000) 
(replacement of playfield- $44,000) 119,000 

(vi) Underground Wiring - Stanley 

Park - Coal Harbour 15,000 


$276,250 


The Park Board withdrew the following two items as they are 
included in the Park Board portion of the 1976-80 Five Year 
Plan: 

(i) Major Renovations to Percy Norman Pool. 

(ii) Ice Rink - Hastings East Area: 

and noted that it would be possible to delay the seawall and 
promenade on the Beach Avenue waterfront and the roof top 
garden on the West End Community Centre. 

The Engineering Department noted that it would not be possible 
to pave Rupert Street from 15th to 23rd Avenue in 1975 but 
advised that it is most important that this paving be done in 
1976 to permit subsequent completion of works planned in the 
1976-80 Capital Program. 

Following further discussion, it was 

RECOMMENDED 

A. THAT conditional upon passage of the Five Year Plan, 
funds in the amount of $276,250 be transferred from 
Contingency Reserve to Capital Reserve for the 1975 
Supplementary Capital Budget for items 1-6 detailed 
above . 

B. In the event that the Five Year Plan is not approved 
the Standing Committee on Finance and Administration 
re-consider all items in the Manager's Report of 
September 12, 1975 referred to the Committee by 
Council . 

C. THAT consideration of the item Major Street Paving of 
Rupert Street, 15th to 23rd be deferred until 1976. 


Cont' d. 
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INFORMATION 

2 . Killarney Champlain Citizens for Action - Five Year Plan 
Advertising Funds . 

The Committee had, for consideration, a letter dated Septembe 
2, 1975 from the Killarney Champlain Citizens for Action. 

It was RESOLVED 

THAT this matter be referred to the Chairman for discussion 
with the Killarney Champlain Citizens for Action. 


The Meeting adjourned at approximately 2.30 p.m. 


FOR COUNCIL ACTION SEE PA6E{S).,^ 
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REPORT TO COUNCIL 



STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


A meeting of the Standing Committee of Council on 
Community Services was held in the No. 1 Committee Room, 
third floor, City Hall on Thursday, September 2$, 197$ 
at approximately 3 '-30 p.m. 


PRESENT: Alderman Rankin, Chairman 

Alderman Boyce 


Alderman Marzari 
Alderman Sweeney 
Alderman Volrich 


COMMITTEE 
CLERK; 


H. Dickson 


INFORMATION 


1 , Hours of Operation of Neighbourhood Pubs 

The Community Services Committee at its meeting of 
August 28, 1975 » after considering a letter from Mr. Peter 
Uram, operator of Bimini, who requested an extension of 
hours of his neighbourhood pub, passed the following 
resolution: 

"THAT the Community Services Committee meet for 
a thorough review of the hours of operation of 
neighbourhood pubs, and that the Director of 
Permits and Licenses, representatives of the 
Liquor Administration Branch and the operators 
of existing neighbourhood pubs be asked to attend." 

Present regulations of the Liquor Administration Branch 
require the hours of sale at neighbourhood public houses to 
be no later than 11:00 p.m. and all patrons must be off the 
premises one-half hour after the sale of liquor stops. 

In attendance at today's meeting were several representa- 
tives of the Police Department, along with Mr. R. E. G. Smith, 
Chief Inspector of the Liquor Administration Branch, the 
operators of the two existing neighbourhood pubs and representa- 
tives of applicants for other neighbourhood pubs in the City. 

The Chairman opened the meeting by reminding those present 
that the Committee on July 10, 1975, after considering a letter 
from Mr. B. E. Munkley, Director of Licensing of the Liauor 
Administration Branch, had resolved not to recommend the Liquor 
Administration Branch extend neighbourhood pub hours. This was 
prior to the consideration of Mr. Uram's request for longer hours. 

There was considerable discussion on this matter which 
featured slightly divergent views on the matter by the operators 
of the existing pubs; Peter Uram of Bimini at 2010 West 4th 
Avenue and Tom Hammond of Dover Arms at 96l Denman Street. 

Mr. Uram argued for extended hours, stating that in his 
opinion, residents of Kitsilano want longer hours for his 
neighbourhood pub and he stated he would guarantee good manage- 
ment. 

Mr. Hammond pointed out his location has an ex- 

tremely high residential density and his pub has approximately 
17,000 people from which to draw customers within a four- 
block walking distance. He stated he is "sitting on the fence" 
on the matter of hours of operation; that he is happy with the 
reauired 11:00 p.m. closing time and if he were to ask for an 
extension of hours to 1:00 a.m., it would be for weekends only. 


Cont'd 
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Clause #1 continued : 

A spokesman representing Mr. D. Murphy, applicant for 
a pub at 6069 West Boulevard, wished it to be recorded that 
Mr. Murphy does not want an extension of hours past 11:00 p.m. 

A representative of the Police Department told the 
Committee there has been a minimum amount of trouble with 
neighbourhood pubs and the Department would prefer the existing 
11:00 p.m. closing time to remain. 


The Police stated they have noted occasions of over- 
crowding in neighbourhood pubs and advised that the longer 
licensed premises remain open, the greater the risk of trouble 
as patrons conseouently drink more. 

The Committee affirmed it would not relax the required 
parking regulations and noted some licensed restaurants which 
remain open until 1:00 a.m. draw large volumes of vehicular 
traffic with its accompanying parking problems. A particular 
restaurant on West Broadway was singled out as an example of 
this problem. 

Following discussion it was 

MOVED by Alderman Marzari 

THAT Council request the Liquor Administration Branch 
to extend the hours of operation for the two existing neigh- 
bourhood pubs in the City of Vancouver to 1:00 a.m. Saturday 
and Sunday mornings on a three month trial basis. 

- LOST 

(Alderman Rankin, Sweeney and Volrich opposed). 

During further discussion it was noted by the Committee 
that the rules for neighbourhood pubs as laid down by the 
Liquor Administration Branch, stipulate an 11:00 p.m. closing 
time and to change the hours would not be in good faith with 
the public. 

The Committee's deliberations concluded with the observa- 
tion that the two existing pubs have been in operation only 
six to eight months; that within a year there could be several 
more in operation; that the original concept for neighbourhood 
pubs was that they be different from existing beer parlours 
(i.e. smaller, shorter hours, walk-in clientele, etc.) and that 
to extend their hours would reverse this concept and make them 
the same as all other drinking establishments. 

No action was taken. 


RECOMMENDATIONS 


2. Neighbourhood Pub Application - 
6069 West Boulevard 

The Committee had before it for consideration a memo 
dated September 11, 1975 and an amenity report from the 
Director of Permits and Licenses and an application from 
Mr. Donald Murphy to operate a neighbourhood pub at 
6069 West Boulevard. 


Cont'd 
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Board of Administration, August 7, 1970 
Clause 3 continued 


(BUILDING - 5) 


The Town Planning Commission, on July 24th, 1970 considered the 
report of the Technical Planning Board dated June 1st, 1970 and 
resolved as follows: 

"THAT it be recommended to Council that the report of June 1st, 
1970, be approved, and further, in view of the increased 
density which would result from the additional apartment 
development, without any increase in the open space in the 
area; and as the Park Board park purchase funds are allocated 
to the end of 1975; the Commission considers it of the utmost 
importance to obtain the residual strip on the north side of 
Southwest Marine Drive from Montcalm Street to Granville Street, 
in perpetuity, and for landscaping purposes only." 

Your Board RECOMMENDS that the foregoing recommendations of the Director 
of Planning (in his capacity as Chairman of the Technical Planning Board) 
and Town Planning Commission be endorsed. 


4. Rezoning of a Portion of the South Side of 
10th between Columbia and Manitoba Streets 


The Director of Planning reports as follows: 


"Mr. David Way, Solicitor, has submitted a letter dated June 25, 19 70, 
to City Council advising of certain problems in obtaining the dedi- 
cation of lands required to provide for a City lane within this 
block ; the provision of the City lane being a condition prere- 
quisite to the passing of an amending by-law to rezone a portion of 
the block to an RM-3 Multiple Dwelling District. Mr. Way requests 
that the amending by-law be passed in respect of certain specified 
properties for which dedications have already been secured. 

At a Public Hearing on July 10, 1969, City Council approved the 
rezoning of all lots on the south side of West 10th Avenue between 
Columbia and Manitoba Streets from an RT-2 Two Family Dwelling 
District to an RM-3 Multiple Dwelling District subject to prior 
compliance by the owners to the following condition: 

'dedication of the necessary lands as required by the City 
Engineer to provide a suitable east/west lane to service 
the subject properties.' 

The Planning Department together with Engineering and Law Departments 
have discussed the problem several times with Mr. Way in efforts to 
assist. Mr. Way states in his letter (a copy attached) that he has 
endeavoured on several occasions to obtain the dedication of the 
necessary lands to provide a satisfactory lane throughout the block 
but for several reasons has been unable to complete the dedication. 

Mr. Way gives two undertakings: 

(a) That if he could obtain the rezoning through an amendina by-law 
by Council to lots 9, 10 and 11 of Block 34, these being the 
three most easterly lots in the half block, he would first 
dedicate and register such dedications for lots 9, 10 and 11 to- 
gether with lot 14 as lots 12 and 13 have already dedicated 10', 
and would as requested by the Deputy City Engineer, undertake 
to handle land drainage until the balance of the lane is opened 
in the block. 


(b) He will continue to obtain the dedication of the remaining lots 
in the block, some of which he has already obtained, and will 
file for dedication. 


cont ' d 
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The Director of Permits and Licenses 's memo stated: 

"The premises are located in a local commercial district 
and without difficulty, a change can be made to a 
Neighbourhood Pub in compliance with regulations, with 
the possible exception of the reauired parking. If 
difficulty is experienced in getting necessary parking 
on the site, immediately adjoining properties may be 
utilized for parking purposes." 

The amenity report read as follows: 

" Our survey indicates that the proposed Pub is to be located 
in a fairly large commercial area of Kerrisdale. North and 
South of the premises are other commercial developments and 
some low-rise apartments. West 41st Avenue to the North has 
commercial development and some high-rise apartments. 


West of the location is a residential district containing 
single family dwellings and apartments, and one church at 
45th Avenue and Yew Street. 


East of the proposed location are commercial buildings, two 
and three storey apartments and one church at the corner of 
43rd Avenue and East Boulevard. From 45th Avenue to 49th 
Avenue on Maple Street are two schools, Magee Secondary 
School and Maple Grove Elementary School. Further East is 
a one family dwelling area, 


South of the proposed location are two. and three storey 
apartments and other commercial development, and then one 
family dwellings. 


It is suggested that with the degree of commercial develop- 
ment in the area and the fairly large number of apartments, 
this location is suitable for a Neighbourhood Pub. " 

Appearing before the Committee on the applicant's behalf 
were his wife and Mr. D. McGarvie who stated they are aware 
of all regulations and the fact that a petition plebiscite 
cannot be conducted by the City Clerk's Office until early in 
1976. 

During consideration the City Clerk pointed out the 
importance of having proof that the applicant does have a 
secure lease or ownership of the premises and in response to 
this question the representatives of the applicant stated that 
Mr. Murphy does have a lease on the premises. 

Following discussion it was 
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Clause #2 continued ; 

RECOMMENDED 

THAT Council approve the application of Mr. D. Murphy 
to operate a neighbourhood pub at 6069 West Boulevard 
subject to a petition plebiscite being conducted in 
early 1976 by the City Clerk of residents and merchants 
in a four-block radius of the proposed location; the 
cost of such plebiscite to be borne by the applicant; 
and further subject to the applicant complying with all 
applicable City regulations. 


3. Neighbourhood Pub Application - 
1445 East 41st Avenue 

The Committee had before it for consideration a memo 
dated September 29, 1975 and an amenity report from the 
Director of Permits and Licenses and an application from 
Messrs. Ron Wickstrom and Roger Trettenero to operate a 
neighbourhood pub at 1445 East 41st Avenue. 

The memo from the Director of Permits and Licenses 
stated: 

"The building is now composed of offices, which are 
occupied, but can be altered to comply with the 
regiAations. Some additional parking might be 
required. " 

The amenity report stated: 

"Our survey indicates that this building is located in a 
small commercially zoned area at the North East corner of 
41st Avenue and Knight Road. There are service stations on 
three of the corners of this intersection, the fourth corner 
has a two storey commercial building on it and for four 
blocks in each direction from 41st Avenue and Knight Road 
is almost entirely single family dwellings, as well as three 
churches. There are no schools within the four block radius. 


It should be noted that the small commercial area is en- 
compassed by dwellings in every direction, including immediately 
North and East of the proposed Pub location, and this may 
be considered an adverse factor in the consideration of the 
application. 


It should be noted that the nearest Public House is the 

Blue Boy Hotel at Fraser Street and Marine Drive, well beyond 

the one mile limitation." 
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Clause #3 continued ; 

The applicant, Mr. R. Wickstrom, appeared before the 
Committee and stated he and his associates are applying 
for the first neighbourhood pub in the eastern side of the 
City. He pointed out that the proposed location at 41st and 
Knight Road is one of the busiest intersections in the City 
and he told the Committee that he had canvassed the area and 
foiind that most residents are favourable to his proposal for 
a neighbourhood pub at the above noted address. He told the 
Committee he does have a lease on the premises. 

A representative of the Permits and Licenses Department 
noted this commercial area is relatively small and the Committe 
noted the area is primarily residential and is a definable 
neighbourhood. 

Following discussion it was 
RECOMMENDED 

THAT Council approve the application of Mr. R. Wickstrom 
to operate a neighbourhood pub at 1445 East 41st Avenue 
subject to a petition plebiscite being conducted in 
early 1976 by the City Clerk of residents and merchants 
in a four-block radius of the proposed location; the 
cost of such plebiscite to be borne by the applicant; 
and further subject to the applicant complying with all 
applicable City regulations. 


INFORMATION 


4 • Carnegie Library - Proposal of Mr. Harry E. S. Fan 

Vancouver City Council at its meeting of September l6, 
1975 passed the following motion: 

"THAT the letter dated August 29, 1975, from 
Harry E. S. Fan, asking to appear as a 
delegation regarding the Carnegie Library, 
be referred to the Standing Committee on 
Community Services, and Mr. Fan be requested 
to make his submission to that Committee." 

The Committee had before it for consideration the 
attached letter dated August 29, 1975 from Mr. H. Fan. 

Council at its meeting of May 1975 approved in 
principle the proposal of the Downtown Eastside Residents* 
Association for the use of this building as a community 
recreation facility. 

Both Mr. Fan and Mr. B. Eriksen of D.E.R.A. appeared 
before the Committee. 

The Chairman advised that an application has been made 
by D.E.R.A. to the Provincial Recreation and Conservation 
Department for a 1/3 grant towards the cost of renovating 
the building for a community recreation facility. 

Mr. Fan explained that he purchased over 7,000 specimens 
of rock and over 1,000 Indian artifacts over a year ago and is 
seeking a suitable location of approximately 3,000 square feet 
to display this material for which he would charge an admission 
fee for the public to view. 

Mr. Eriksen replied there is no room left in the building 
and a commercial venture in the building would jeopardize the 
application for a grant from the Provincial Recreation Depart- 
ment. 
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Following discussion it was 

RESOLVED 

THAT the letter dated August 29, 1975 from 
Mr. Harry E, S. Fan be received and tabled 
pending the outcome of D.E.R.A.'s proposal 
for a community recreation facility and the 
Association's application to the Provincial 
Government for a 1/3 grant. 


The meeting adjourned at approximately 4:40 p.m. 


FOR COUNCIL ACTION SEE PAGE{S)/5/2. 



REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


SEPTEMBER 25. 197 5 


A meeting of the Standing Committee of Council on Planning and 

Development was held on Thursday, September 25, 1975, in the No. 

2 Committee Room, Third Floor, City Hall, at approximately 3:40 P.M. 


PRESENT: Alderman Bowers, Chairman 
Alderman Bird 
Alderman Cowie 
Alderman Harcourt 
Alderman Kennedy 

COMMITTEE CLERK: M. L. Cross 


RECOMMENDATION 

1 . Development Procedure - Champlain Heights - Areas E and F 

The Committee considered a report of the City Manager dated 17th 
September 1975 (copy circulated) wherein the Director of Planning 
and Director of Finance seek approval for a Development Procedure 
for Champlain Heights in order that the duties for the Project 
Manager authorized by Council on 28th January 1975 can be deter- 
mined and the position filled. 

Three basic alternative Development Procedures were outlined: 

a) A separate developer for each parcel. 

b) A single developer for all parcels. 

c) A Project Management Team. 

The report outlines the responsibilities of the Project Management 
Team and the Project Manager. The Director of Planning and Director 
of Finance recommended: 

a) that the project management team procedure, as outlined 
in this report, be adopted for the development of Champ- 
lain Heights, Areas E and F. 

b) that the City Manager hire or retain on a consulting 
basis a Project Manager to carry out the responsibilities 
for development of Champlain Heights, Areas E and F. 

After discussion, the Committee 

RECOMMENDED 

THAT the City Manager be instructed to hire or retain 
on a consulting basis a Project Manager to carry out 
the responsibilities for development of Champlain 
Heights, Areas E and F and the decision on development 
procedures be deferred until the appointment of the 
Project Manager and the outcome of offers to lease 
Enclave No. 1. 

FURTHER THAT, in the meantime. City staff proceed as 
instructed by City Council with the leasing of Enclave 
No. 1; with advertising for sale expected early in 
December . 

(Note : Council, on July 22nd, 1975, when considering a report 
of the Director of Finance on the question of sale vs 
lease of land in Champlain Heights, approved a recom- 
mendation of the City Manager that all residential land 
in Areas E and F in Champlain Heights be leased.) 
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INFORMATION 

2 , Surface Parking in the Downtown 

The Committee considered a report of the City Manager dated 19th 
September 1975 (on file in the City Clerk's Office) wherein the 
Director of Planning describes the existing policies for surface 
parking in the Downtown as well as the provisions which are being 
recommended for adoption with the new Downtown zoning to be con- 
sidered at the Public Hearing on 25th September 1975. 

Mr. E. Crickmore, Planning Department, advised that under the 
following Downtown Zoning Design Guideline, gravel parking lots 
will no longer be permitted; paving and landscaping would be 
required : 

"(e) Where surface parking occurs, the area should be 
paved, marked, curbed and screened from view . 
with an adequate amount of natural and hard land- 
scaping (trees and shrubs, permanent screen walls 
and paving). Screen walls should be designed, 
and use materials which blend with surrounding 
buildings . " 

The Committee agreed that "substantial" should be substituted for 
"adequate" in the above Guideline. 

Mr. Crickmore stated that permits would be issued for periods up 
to five (5) years to allow for amortization of the costs involved. 
The policy would apply to any City-owned land in the Downtown 
used for surface parking. 

The Committee 

RESOLVED 

THAT the report of the City Manager dated 19th September 
1975 be received for INFORMATION. 


RECOMMENDATION 

3. Kitsilano Area Planning Program 

(Pt. Grey Road Park and Development Issues) 

Park Commissioners May Brown and Theo DuMoulin were present for 
the discussion of this item. 

The Committee considered a report of the City Manager dated 18th 
September 1975 (copy circulated) wherein the Director of Planning 
describes the Kitsilano Area Planning Program process whereby 
discussions have been held during the last year with civic staff 
and interested citizens concerning the existing City policy of 
creating an open "park" strip on the north side of Point Grey 
Road as proposed by the Bartholomew Plans of 1929 and 1946, using 
a fund of $l-Million for property acquisition from the 1971-1975 
Capital Program. 

A number of concerns have arisen that require resolution in any 
long term policy dealing with this area, i.e. 

a) land acquisition policy; 

b) the question of the type of "park" to be created with 
specific concerns relating to the condition of the beach; 

c) the effect that any policy will have upon the larger 
community, particularly the stability of the residential 
area south of Point Grey Road and traffic generation; 

d) the type of development and redevelopment permitted on the 
north-side of Point Grey Road irrespective of land acquisition 
policy; 

e) the effect that new construction (new buildings or additions) have 
upon existing houses, particularly views; or new construction 
(retaining walls, or overhanging decks and buildings) have upon 
the conditions and quality of the beach. 
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Clause No. 3 Continued 


Mr. D. Janczewski, Planning Department, with the aid of slides, 
outlined the following policies which are recommended by the 
Director of Planning: 

a) Policy No. 1 . That the long term acquisition of all 
property on the north side of Point Grey Road be the 
City of Vancouver's policy. (Balsam to Alma). 

b) Policy No. 2 . Property should be acquired on the 
basis of opportunity and availability on the north 
side of Point Grey Road. 

c) Policy No. 3 . A degree of emphasis should be placed 
on acquiring land abutting street ends, and in the 
easterly portion of the strip. 

d) Policy No. 4 . Clearance of the land should only occur 

when large assemblies have occurred. It may be 
preferred that until the majority of the land is 
acquired it should not be cleared. 

e) Policy No. 5 . Demolition of the existing houses 
should not occur until the housing situation in 
Vancouver eases. 

f) Policy No. 6 . The beach area should continue in 
its present "natural" state. 

g) Policy No. 7 . The Engineering Department be 
requested to develop and maintain the existing 
s treet ends . 

h) Policy No. 8 . The Engineering Department, in con- 
junction with other civic staff, be requested to 
develop improved signage and delineation of access 
points; also, to examine the existing access points 
and recommend on their improvement. 

i) Policy No. 9 . All designs for retaining walls must 
first be approved by the Director of Planning who 
would give regard to location, extension from exist- 
ing cliff face, materials, landscaping, texture, 
etc. and the City Engineer who would give regard to 
structural adequacy and public safety. In no case, 
however, may seawalls be constructed to extend the 
existing land form at the top of the cliff. 

j) Policy No. 10 . A development plan be prepared, includ- 
ing a restriction on any development overhanging the 
cliff and a building setback of a minimum of 15 feet 
from the cliff's edge (ground level decks could be 
permitted to the cliff's edge). 


k) Policy No. 11 . No construction or building be per- 



mitted at 

the 

base of the cliff. 

1) 

Policy No. 
and RT-2. 

12. 

The zoning of this area remain RS-2 

m) 

Policy No. 
houses not 
Grey Road . 

13. 

be 

Purpose designed apartments and town 
permitted on the north side of Point 

n) 

Policy No. 

14. 

No side yard relaxations be granted 


on new developments. 
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Clause No. 3 Continued 


The following letter dated 25th September 1975 from the Board 
Parks and Recreation was distributed at the meeting: 

" At the September 22nd meeting of the Board, a draft 
report prepared by the City Planning Department 
entitled "Kitsilano Area Planning Program" v.'as 
discussed with a representative of the City Planning 
Department . 

Board members agreed that the draft report and the 
13 policy recommendations are in keeping with the 
over-all Park Board objectives in the area except for 
policies #4 and #5. 

Policy #4 states : "Clearance of the land should only 
occur when large assemblies have occurred. It may 
be preferred that until the majority of the land is 
acquired it should not be cleared". 

Comment - It was agreed by Board members that 
this proposed policy is not in keeping with the 
objectives of the waterfront park purchase 
program. The Board requests that policy #4 be 
changed to provide that ' clearance of the land 
should occur when the property is purchased and 
the owner is given reasonable time to find other 
accommodation' . It is not consistent policy to 
purchase land for park purposes and keep the 
park land indefinitely for housing purposes. 

Policy #5 states : "Demolition of the existing houses 
should not occur until the housing situation in 
Vancouver eases". 

Commen t - Board members did not agree with this 
policy as the housing situation in Vancouver may 
never ease and such policy is not consistent with 
the use of park acquisition funds for housing 
purposes. Vacant existing housing should be 

demolished, and reasonable relocation time 
allowed for present occupants of occupied 
houses to find alternate accommodation when 
demolition should proceed and the land made 
available for public park purposes . 


Board members were very concerned that the City 
should adopt realistic policies with respect to 
the Point Grey Road waterfront park acquisition 
program. " 

The Committee considered the policies and made the following 
comments and changes: 

- Policy No. 2 should read "property should be con- 
sidered for acquisition on the basis,.,," and in 
the description, "should be purchased" should 
read "should be considered for purchase", 

- With respect to Policy No, 5, the Committee and 
the Park Commissioners agreed that instead of 
conflicts arising everytime demolition of housing 
on Park Board land is discussed, the Council and 
Park Board should meet and arrive at a policy 
with respect to housing on Park Board land, 

- With respect to Policy No, 6, Mr, W, Curtis, City 
Engineer, stated that if the beach were left in its 
natural state, it will be available only to the 
people who live above it . It should be developed 
for public use. Commissioner Brown advised that 
the Park Board supported leaving the beach in its 
natural state. 
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Clause No, 3 Continued 


- The following should be added to Policy No. 8,.,. "as 
well as considering access from Pioneer Park". 

- With respect to Policy No. 9, the Director of Legal 
Services, in a memorandum to the Chairman dated 25th 
September 1975, comments as follows: 

" Firstly: there is considerable doubt that the construction 
of "a retaining wall" is necessarily a "land use" 
or a "development" as contemplated by the powers contained 
in the Vancouver Charter. There are some obvious cases, 
but it is indeed very possible that a lot may not be. 

Secondly: even if it is a land use and even if it is a 

development, it is not likely that it is a 
principal use, but more than likely an accessory use of 
land which, under Schedule A, requires no development 
permit. 

Thirdly: even it if is a land use and even if it is a 

development for which a development permit is 
required, it is more than likely an outright use in the 
District Schedule, and since there is no mention in the 
By-law of any regulations and controls, a permit would 
automatically have to be issued. It seems to me, there- 
fore, that it may not be possible to ever get the matter 
before the Director of Planning for consideration, if 

The Committee agreed that in order to implement this 
policy, an appropriate By-Law amendment would be 
necessary . 

With respect to Policy No. 14, Mr. Janczewski wished 
the Committee to specifically note that the policy of 
only approving Development Permit Applications for 
alterations or addition where the cost does not exceed 
$30,000.00 was being eliminated. 


After discussion, the Committee 
RECOMMENDED 

A. THAT Plan Policies Nos . 1, 2, 3 and 6 to 14, as 
amended, be approved in principle pending the 
input of Policy No. 2. 

B. THAT consideration of Plan Policies Nos. 4 and 5 
be deferred and that a Committee consisting of 
the Chairmen of the Planning and Development Com- 
mittee, the Housing and Environment Committee, and 

the Park Board meet with staff prior to a special meet- 
ing of the Council and the Park Board to discuss a 
policy with respect to housing on Park Board land. 

C. THAT the Director of Legal Services be instructed 
to draft an appropriate By-Law amendment to enable 
implementation of Policy No. 9 relating to retain- 
ing walls. 


The meeting adjourned at 4:50 P.M. 
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PART REPORT TO COUNCIL 
OFFICIAL TRAFFid COMMIs's ION 


OCTOBER 1, 


1975 



A meeting of the Official Traffic Commission was held on Wednesday, 
October 1st, 1975, in the No. 1 Committee Room, Third Floor, City 
Hall, at approximately 7:30 P.M. 


ALSO PRESENT ; Mrs. E. Robinson - Vancouver Parent-Teacher Council 
ABSENT ; Mr. CJv S. Fleming, Director of Legal Services 


RECOMMENDATION 

1 . Pedestrian Signal Request - 47th Avenue and Knight Street 

The Committee had for consideration a report dated 23rd September 
1975 from the City Engineer recommending that a pedestrian signal 
at 47th Avenue and Knight Street be included in the 1976 traffic 
signal programme. The signal is estimated to cost $10,700.00. 
(Copy circulated) . 

A brief from the Culloden Court Tenants Association, detailing 
the need for immediate installation of the signal light, was 
presented (copy circulated) . A delegation, representing residents 
of the area, supporting the brief, advised they had met 
with Mayor Phillips on this matter and he advised them a 
signal could be installed immediately if such a recommendation 
came from the Official Traffic Commission. 

Following further discussion, it was 

RECOMMENDED 

THAT City Council approve the immediate installation 
of a pedestrian activated signal at 47th Avenue and 
Knight Street with funds to be provided from Contin- 
gency Reserve. 


The delegation requested that the extra policing of traffic in 
this area be continued until the signal light is installed, and 
the Chairman instructed that a letter go to the Vancouver Police 
in this regard . 


PRESENT : 


Alderman Marzari, Chairman 
Alderman Boyce 

Mr. J. Moodie, for City Manager 

Ms. B. McKinley, Vancouver Safety Council 

Mr. R. Gascoyne, Asst. City Engineer - Traffic 

Supt. R. Cray, Vancouver Police Department 

Mr. N. Divinsky, Vancouver School Board 


CLERK: 


G. Barden 


FOR COUNCIL ACTION SEE PAGE(S)../2£ 


Board of Administration, August 7, 1970 .... (BUILDING 

Clause 4 continued 

I suggest that Mr. Way's request be given favourable consideration 
as the required land dedication would be completed in respect of the 
three subject lots; that satisfactory arrangements can be made at 
this time for the drainage of the lane and that Mr. Way advises that 
his principals wish to proceed to develop the subject lots with an 
apartment building. 

Recommendation 

It is recommended that provided the required dedications are 
effected and registered in the Land Registry Office to provide for 
a 20' wide City lane in that portion of the block from Manitoba 
Street to the westerly limits of lots 9 and 14 and an undertaking 
satisfactory to the City Engineer is given regarding drainage of the 
City lane so created, 

THEN the required amending by-law be submitted to City Council to 
rezone lots 9, west 33' of lot 10 and lot 10 except west 33' and 
lot 11; of Block 34; D.L. 302 from an RT-2 Two Family Dwelling 
District to an RM-3 Multiple Dwelling District. 

This recommendation is made on the understanding that Mr. David 
Way will continue on behalf of his client to obtain the required 
remaining dedications within the block to provide for an east/west 
lane in accordance with the resolution of City Council at Public 
Hearing on July 10, 1969." 

Your Board RECOMMENDS that the recommendations of the Director of 
Planning be endorsed. 

Circulated for the information of City Council are: 

1. Letter dated June 25, 1970, from Mr. David Way of Nordman 
& Way, Barristers & Solicitors, outlining the problems en- 
countered in obtaining dedications. 

2. Explanatory plan of the subject Block 34. 



* * * * * 
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CITY OF VANCOUVER 

REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver was 
held on Tuesday, October 21, 1975, in the Council Chamber, commencing 
at 2:00 p.m. 

PRESENT: Mayor Phillips 

Aldermen Bird, Bowers, Boyce , Cowie, 
Har court, Kennedy, Marzari, 
Rankin, Sweeney and Volrich. 

CLERK TO THE COUNCIL: D.H. Little. 


PRAYER 

The proceedings in the Council Chamber were opened with prayer. 


'IN CAMERA' MEETING 

The Council was advised that there were matters to be considered 
'In Camera' later this day. 

ADOPTION OF MINUTES 

MOVED by Aid. Bird 
SECONDED by Aid . Sweeney 

THAT the Minutes of the Regular Council Meeting of October 7, 
1975, with the exception of the 'In Camera' portion, be adopted. 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE VmOLE 

MOVED by Aid. Harcourt 
SECONDED by Aid. Rankin 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 


UNFINISHED BUSINESS AND DELEGATIONS 

Flanders Installations Ltd., 
1807 Burrard Street. 


Council, on August 26, 1975, deferred consideration of a report 

from the City Manager, dated August 22, 1975, regarding the property 

at 1807 Burrard Street, pending the hearing of a delegation from the 
Counsel for Flanders Installations Ltd., 

Mr. R. Anderegg, representing Flanders Installations Ltd., 
addressed the Council and reviewed the sequence of events that had 
taken place and urged that council proceed with the expropriation 
proceedings to acquire the subject property and compensate the 
Company . 

Mr. Hamilton, an architect for the company, gave details of the 
new premises purchased by Flanders Installations Ltd., at 645 West 
8th Avenue, and explained certain zoning problems involving the 
block bounded by 7th and 8th Avenues, Heather and Ash Streets. 


Cont'd . 
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UNFINISHED BUSINESS & DELEGATIONS (Cont'd) 

Flanders Installations Ltd., 
1807 Burrard Street. (Cont'd) 

MOVED by Aid. Harcourt 

THAT the report of the City Manager dated August 22, 1975, re 
the property at 1807 Burrard Street, be received for information 
pending a report being submitted soon by the City Engineer regarding 
the widening of Burrard Street; 

FURTHER THAT the submission by Mr. Hamilton be referred to 
the Planning and Development Committee for consideration and report; 

AND FURTHER THAT when the foregoing reports are submitted, the 
Council, 'In Camera', discuss the legal ramifications. 

- CARRIED UNANIMOUSLY 


Penticton Plaza - 
Co-operative Housing . 

Council, on September 30, 1975, when considering a letter from 
the United Housing Foundation, agreed to hear a delegation on the 
matter of Co-operative Housing - Penticton Plaza. Council was 
advised that a further letter has been received from the organization 
withdrawing its delegation request at this time. 


Demolition Controls . 

Discussion of this matter was deferred, pending the hearing 
of several delegations later this day. 


COMMUNICATIONS OR PETITIONS 

Request that the City Co-host a 
Reception for the U.N. Conference 
on June 1, 1976. 


Council noted the following letter submitted by the Provincial 
Secretary, under date of October 6, 1975: 


" Reference is made to earlier correspondence between 
us with respect to Provincial Government participation in the 
cultural programmes associated with the United Nations 
Conference on Human Settlement scheduled to be held in 
Vancouver in May/ June of 1976. 

The Cultural Programme for Habitat '76 as forwarded 
under cover of your letter dated May 29 and as amended as a 
result of a Tri-Level meeting on July 8 is agreed and the 
Provincial Government is prepared to commit and grant 
$100, 000 as its share towards this programme. A condition 
being imposed is that the grant will be paid in two instalments 
subsequent to receiving written confirmation that the Federal 
Government has approved a grant of $228, 000 as its share of the 
overall cost of the cultural programme. 


Cent 'd . 
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COMMUNICATIONS OR PETITIONS (Cont'd) 

Request that the City Co-host a 
Reception for the U.N. Conference 
on June 1, 1976. (Cont'd) 

At a Tri-Level meeting on August 14 in the office of the 
Deputy Provincial Secretary in Victoria it was suggested that 
the Province of British Columbia and the City of Vancouver 
co-host a Reception for Delegates to the U.N. Conference and 
their Spouses on June I. This suggestion is acceptable and the 
Province is prepared to commit $7, 500 as its share of the total 
estimated cost of $15, 000 . This amount will be committed sub- 
sequent to receiving written confirmation that the City of Vancouver 
has approved a similar amount. 

Thank you for your co-operation. " 

MOVED by Aid. Kennedy 

THAT this matter be referred to the Special Committee re U.N. 
Conference, for consideration and report. 

- CARRIED UNANIMOUSLY 


Proposed Expansion at Vancouver 
International Airport 

MOVED by Aid. Bird 

THAT the delegation request from the Community Forum on 
Airport Development to make a presentation with regard to the 
proposed expansion at Vancouver International Airport, be granted. 

- CARRIED UNANIMOUSLY 


Outdoor Burning 

Council noted a letter from the Mayor under date of October 
16, 1975, in which the Mayor recommended that By-law No. 2193 be 
amended so that no burning days be permitted in the City of Vancouver. 

After due consideration it was agreed that the Fire By-law not 
be amended, but that it be stressed to home-owners that burning of 
leaves or other refuse is not permitted on streets, boulevards or 
lanes . 


4584 West 1st Avenue . 

MOVED by Aid. Bowers 

THAT the delegation request from Mrs Tomsich regarding the 
property at 4584 West 1st Avenue, be approved. 


- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIONS (Cont'd) 

False Creek - Area 3 . 

Council noted a letter from the Vancouver City Planning 
Commission, dated October 3, 1975, concerning a proposed major 
development by B.C. Hydro in False Creek Area 3. 

The Planning Commission offered its assistance in arranging 
to bring together the principals involved, because of an apparent 
lack of communication and co-ordination. 

MOVED by Aid. Bowers 

THAT the letter from the Vancouver City Planning Commission 
be received and referred to the Standing Committee on Planning 
and Development. 

- CARRIED UNANIMOUSLY 


1976-80 Capital Programme 
Plebiscite; Results. 

Under date of October 17, 1975, the City Clerk advised that 
the votes cast in the affirmative on the 1976-80 Capital Programme 
plebiscite, submitted to the electors on October 8, 1975, did not 
amount to a majority of all the votes cast. 

MOVED by Aid . Sweeney 

THAT the letter from the City Clerk be received. 

- CARRIED UNANIMOUSLY 


Civic Chaplain. 

In a letter dated October 21, 1975, Mayor Phillips recommended 
that Dean O'Driscoll of Christ Church Cathedral be appointed as 
Civic Chaplain for the months of November and December, 1975, and 
the month of January 1976. 

MOVED by Aid . Harcourt 

THAT the foregoing recommendation of the Mayor be approved. 

- CARRIED UNANIMOUSLY 


Vancouver Aquatic Centre - 
Remedial Work Contract. 

Council noted a letter from the Park Board dated October 21, 
1975, in which a resolution from the Park Board Meeting held 
October 20, 1975, was quoted as follows: 


Cent ' d . 
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COMMUNICATIONS OR PETITIONS (Cont'd) 

Vancouver Aquatic Centre - 
Remedial Work Contract (Cont'd) 

"THAT the Board approve the name of 'Canusa 
Construction Ltd.,' being changed to 'Panel 
Products Division of Component Structures 
Ltd . ' on the contract for remedial work to 
the interior walls at the Vancouver Aquatic 
Centre as suggested by Mr. Cowley of the 
City Legal Department.' 

MOVED by Aid. Bowers 

THAT the Park Board's action, as contained in its letter of 
October 21, 1975, be confirmed. 

- CARRIED UNANIMOUSLY 


CITY MANAGER'S AND OTHER REPORTS 


A. CITY MANAGER'S 
GENERAL REPORT 
OCTOBER 17, 1975 

Works and Utility Matters 
(October 17, 1975 . 

The Council considered this report, which contains two clauses, 
identified as follows: 

Cl . 1. Closure of Lane South of 1st Ave., between Cassiar 

and Skeena Streets - Block 95, Section 29, T.H.S.L., 
Plan 4242. 

cl . 2. Sanitary Sewer on Commissioner Street at Kaslo. 

The Council took action as follows: 

Clauses 1 & 2 . 

MOVED by Aid. Bird 

THAT the recommendations of the City Manager, contained in 
Clauses 1 and 2 of this report, be approved. 

- CARRIED UNANIMOUSLY 

Social Service and Health Matters 
(October 17, 1975) 

Mountain View Cemetery - 
Eighth Renovation. 
(Clause 1) 

MOVED by Aid. Bird 

THAT the recommendations of the City Manager, contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (Cent ' d ) 


Building and Planning Matters 
(October 17, 1975) 

The Council considered this report, which contains eight 
clauses, identified as follows: 

Cl. 1. 821 Drake Street. 

Cl . 2. Cedar Cottage N.I. P. Appropriation: Grandview Ice 
Rink Time Piece, Improvements to the Grounds of 
Queen Alexandra Elementary School. 

Cl. 3. Four Seasons Hotel Ltd., re Locks on Guest Room Doors 

Cl . 4. Demolitions in Kitsilano - 1928 West 8th Avenue. 

Cl . 5. Demolitions in Kitsilano - Four Buildings on 
Laburnum Street. 

Cl. 6. 4498 West 6th Avenue. 

Cl . 7. Cedar Cottage N.I. P. Appropriation: Brant Villa 

Day Care Centre . 
Cl . 8. 1975 Neighbourhood Improvement Program. 

The Council took action as follows: 


821 Drake Street 
(Clause 1) 

MOVED by Aid . Rankin 

THAT the owners of 821 Drake Street be advised that it is the 
City's intention to demolish the building at 821 Drake Street and, 
in this regard, a formal motion be prepared and submitted to Council 
by the Director of Legal Services . 

- CARRIED UNANIMOUSLY 


Cedar cottage N.I. P. Appropriation, 
Grandview Ice Rink Time Piece, 
Improvements to the Grounds of Queen 
Alexandra Elementary School. (Clause 2) 

Moved By Aid . Harcourt 

THAT the recommendation of the City Manager, contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 

Four Seasons Hotel Ltd., 
re Locks on Guest Room Doors . 
(Clause 3) 

In considering this clause the Council also noted a further 
letter from the Four Seasons Hotel Ltd., dated October 17, 1975, 
commenting on the City Manager's report. 

MOVED by Aid . Rankin 

THAT the recommendation of the City Manager, as contained in 
this clause, be approved. 

- LOST 

(Aid. Bowers, Boyce, Cowie, Harcourt, Kennedy and 
the Mayor opposed) 


Cont 'd . 
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CITY MANAGER ' S AND OTHER REPORTS (Cont'd) 
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Building and Planning Matters 
(October 17, 1975) (Cont'd) 

Four Seasons Hotel Ltd., 

re Locks on Guest Room Doors 

(Clause 3) (Cont'd) 

The Director of Legal Services was then instructed to submit 
an amendment to the Building By-law, which will allow self-locking 
doors on high hotel buildings only, except those located in dead- 
end corridors. 


Demolitions in Kitsilano 
1928 West 8th Avenue. 
(Clause 4) 

MOVED by Aid. Bowers 

THAT a demolition permit for the building at 1928 West 8th 
Avenue be issued. 

- CARRIED UNANIMOUSLY 


Demolitions in Kitsilano 
Four Buildings on Laburnum 
Street (Clause 5) 

MOVED by Aid . Bowers 

THAT a demolition permit for the buildings at 1414, 1420, 
1426 and 1432 Laburnum Street, be issued. 

- CARRIED 

(Aid. Rankin opposed) 


Clauses 6 and 7 . 

MOVED by Aid. Bowers 

THAT the recommendations of the City Manager contained in 
clauses 6 and 7 of this report, be approved. 

- CARRIED UNANIMOUSLY 


1975 Neighbourhood Improvement 
Program. (Clause 8) 


MOVED by Aid. Rankin 

THAT this clause be deferred and the Council make the strongest 
representations to the Federal and Provincial Governments, to urge 
them to reconsider their decisions to reduce the amounts allocated 
to these N.I. P. programs. 

- LOST 

(Aid. Bird, Cowie , Harcourt, Kennedy, Marzari, 
Sweeney and the Mayor opposed) 

At this point in the proceedings Council received a delegation 
from the Downtown Eastside Residents' Association (Ms. L. Davies) 
speaking in support of the recommendations of the Director of Planning 
as contained in the report. 


Cont ' d . 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

MOVED by Aid. Marzari 

THAT the City's contribution in respect of the Neighbourhood 
Improvement Programs detailed in this report be set at $1.3 million. 

- LOST 

(Aid. Bird, Bowers, Boyce, Har court, Kennedy, Sweeney, 
Volrich and the Mayor opposed.) 

MOVED by Aid. Harcourt 

THAT the Downtown Eastside and Mount Pleasant areas be approved 
as Neighbourhood Improvement Programs for 1975. 

- CARRIED 

(Aid. Kennedy and Sweeney opposed) 

MOVED by Aid. Bowers 

THAT the City Council approve two additional positions of 
Planning Assistants for the Neighbourhood Improvement areas, and 
the Director of Personnel Services classify the positions and 
submit his recommendations to the City Manager for approval. 

- (carried) 

MOVED by Aid. Harcourt in amendment, 

THAT the following words be added to Alderman Bowers' motion 
after the word 'Assistants': 

"and two Planners". 

- LOST 

(Aldermen Bird, Bowers, Boyce, Kennedy, Sweeney, Volrich 
and the Mayor opposed) 

The amendment having lost, the motion by Alderman Bowers 
was put and CARRIED. 

(Aid. Bird, Kennedy and Sweeney opposed) 


MOVED by Aid. Boyce 

THAT this Council appeal to the Federal and Provincial Govern- 
ments to increase their grants in respect of the Neighbourhood 
Improvement Programs . 

- CARRIED 

(Aid. Bowers, Kennedy and Sweeney opposed) 

Council recessed at 4.15 p.m., and following 
an 'In Camera' meeting in the Mayor's office, 
reconvened in open session in the Council 
Chamber at 4.55 p.m. with the same members 
present . 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Langara : Disposal of Sites 
for Family Housing. 

The Council considered a report from the City Manager, dated 
October 15, 1975, on the matter of disposal of sites for Family 
Housing in Langara. The report detailed the status of each of 
the sites and contained the following recommendations of the 
Director of Planning and the Acting Supervisor of Property and 
Insurance : 

(A) Y.M.C.A. Site (2 Acres) 

Subject to access to the Y.M.C.A. facility for public use 
being to the satisfaction of the Board of Parks and Recrea- 
tion and City Council, this site be sold to the Y.M.C.A. 
for $450,000.00 (Plus a portion of the current year's 
taxes and applicable administration and registration fees) 
on the following terms: 

$150,000.00 Down Payment 

$150,000.00 On the anniversary date of the 
agreement for sale in each of 
the following two years, subject 
to the City's current rate of 
interest of 11%. 

Date of sale to be the date of approval of this recommendation 

(B) Provincial Park Site (3 Acres) 

Council confirm the sale of this site to the Provincial 
Government at the price of $225,000.00 per acre, subject 
to a lease back to the Parks Board at the nominal amount 
of $1.00 per year: the lease document to be to the 
satisfaction of the Board of Parks and Recreation and the 
Director of Legal Services . 

(C) Senior Citizens' Site (2 Acres) 
The sale date be amended to be:- 

The date of issuance of the development permit, or 120 
days from the date council approves this report, which 
ever is the sooner; 

And that the sale be on City terms of 25% down, the 
balance in 3 equal instalments payable, six, twelve 
and eighteen months after the date of sale with interest 
at the current rate of 11%. 

(D) Market Housing and Co-operative Sites 

(1) Both family housing sites be offered for sale 
and development on the basis of a fixed price 
of $300,000 per acre for a total for each site of 

Lot 1 (5.5 acres) $1,650,000 

Lot 3 (7.5 acres) $2,250,000 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Langara : Disposal of Sites 
for Family Housing. (Cont'd) 

(D) Market Housing and Co-operative Sites (Cont'd) 

(2) The conditions of development for the lands be as 
approved by Council on May 27, 1975, except for 
the following changes :- 

(i) Required Parking ; 5.5 acre site (Lot 1) and 

7.5 acre site (Lot 3) 

Parking to be provided on a scale of 1.5 
spaces per dwelling unit, with not less 
than two-thirds of the required parking 
to be provided in either cellar or basement. 

(ii) Types of Accommodation ; 5.5 acre site (Lot 1) 

Not more than 20% of the total number of 
dwelling units shall contain two bedrooms 
and the remaining units shall contain 3 or 
more bedrooms . 

(3) The Supervisor of Property and Insurance be instructed 
to re-advertise the two sites for sale and development 
using the existing proposal call documents modified 
to accommodate the changes recommended in recommendations 
(1) and (2) above, with offers to be returned in 
February, 1976. 

The City Manager concurred with the foregoing recommendations. 

MOVED by Aid. Harcourt 

THAT recommendations (A) , (B) & (C) as contained in the 
Manager's report of October 15, 1975, be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt 

THAT recommendation (D) as contained in the Manager's report 
of October 15, 1975, be approved. 

- (carried) 


MOVED by Aid. Bowers (in amendment) 

THAT Lot 1, as described in recommendation ' (D) ' be offered 
for sale and development on the basis of a fixed price of $270,000 
per acre . 

- LOST 

(Bird, Boyce, Harcourt, Kennedy, Marzari, Rankin, 
Sweeney, Volrich and the Mayor opposed) 

The amendment having lost, the motion by Alderman Harcourt was 
put and CARRIED. 

(Aid. Boyce and Kennedy opposed) 
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Board of Administration, August 7, 1970 (FINANCE - 1) 


FINANCE MATTERS 


CONSIDERATION 


1. Financial Assistance: 

Member of B.C. Tour Band 

Mr. Don Pasmore, Executive Member of the South Vancouver 
Elk's Lodge #55, in a communication dated July 29, 1970, requests 
that the Vancouver City Council give financial assistance towards 
sending a student representative of Vancouver to Expo '70 as a member 
of the B.C. Tour Band. There are 55 members in the Band chosen from 
cities and municipalities throughout British Columbia, and Fred Cook, 
age 15, has been chosen to represent Vancouver. The Band will be 
giving fourteen concerts at Expo '70 and two in the City of Kofu. 

The total cost per student is $1,000 and Mr. "Pasmore advises 
that each community has sponsored and made available funds necessary 
to send their Band representative to Expo '70. It is noted that each 
student is required to attend a three week practise session prior to 
departure on August 17, 1970. 

The communication from Mr. Pasmore, which contains a 
biography of Fred Cook and other pertinent information, is circulated 
for the information of Council. Also circulated is a letter dated 
July 25, 1970, from Mrs. D.J. Curtain, Secretary, Expo '70 Concert 
Band Committee. 

Your Board notes that Council has dealt with similar 
requests in the past as follows: 


May 1970 


Vancouver Kitsilano Boys Band 
Travel Assistance re tour to United 

Kingdom and the Continent during 

July and August. 


- No Action . 


March 1970 - 


July 1967 - 


June 1966 - 


Canadian Expo '70 Girls' Bicycle 
Caravan - Trip to Expo ' 70 . 

Vancouver Kiwanis Pipe Band 
Travel assistance to Eastern Canada 
to play at Expo . 

Kitsilano Boys Band 
Travel assistance in planned trip 
to Europe . 


- No Action . 


- $500 Approved, 


- $3,000 Approved, 


Your Board submits the foregoing for the consideration of 


Council . 


2 . Second Annual British Columbia 
Festival of Sports 

Messrs. Don Benson and Frank Bain, Field Directors, advise 
in a communication dated July 24, 1970, that the Second Annual British 
Columbia Festival of Sports will be held May 20 - June 7, 1971. 


Cent 'd . 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Fire and Traffic Matters 
(October 17, 1975) 

Bus Shelters 
(Clause 1) 

MOVED by Aid. Bowers 

THAT the recommendation of the City Manager, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 


Finance Matters 


(October 

17, 

1976) 

The 

Council considered this report which contains thirteen 

clauses , 

identified as follows: 

Cl. 

1. 

Additional Chemist for City Analyst ' s Laboratory. 

Cl. 

2 . 

Park Board - Staffing (Building Service Worker at 



Grandview Community Centre.) 

Cl. 

3 . 

Canadian Memorial Swimming Pool - Request for Grant. 

Cl. 

4. 

Conference-Symposium on Master Planning for Community 



Fire Protection. 

Cl. 

5. 

Continuation of Appointment to Royal Commission on 



Family and Children's Law. 

Cl. 

6. 

Britannia Community Services Centre - Staff and Budge 

Cl. 

7 . 

Fire Department - Manning Requirements. 

Cl. 

8. 

Fire Department - Staffing. 

Cl. 

9 . 

Downtown Parking Corporation Budget for Year Ended 



March 31, 1976, and Results of Operations for Year 



Ended March 31, 1975. 

Cl. 

10. 

Legal Expenses - P.C. 364 Musgrave, R. 

Cl . 

11. 

Interest on Prepayment of Property Taxes. 

Cl. 

12 . 

Cancellation of Cleaning Contracts and Forfeiture 



of Performance Bond. 

Cl. 

13 . 

Extension of Contract with University of British 


Columbia and City of Vancouver. 
The Council took action as follows: 

Additional Chemist for City 
Analyst's Laboratory (Clause 1) 

MOVED by Aid. Volrich 

THAT the recommendation of the City Manager, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 


Park Board - Staffing (Building 
Service Worker at Grandview Community 
Centre. (Clause 2) 

MOVED by Aid. Cowie 

THAT the recommendation of the City Manager, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Finance Matters 

(October 17, 1975) (Cont'd) 

Canadian Memorial Swimming Pool - 
Recfuest for Grant (clause 3) 


MOVED by Aid. Bowers 

THAT, as suggested in the report, the Director of Permits and 
Licenses submit a detailed report to Council, and the Park Board be 
requested to submit comments as to how the Canadian Memorial 
Swimming Pool and its program fit into the total community recrea- 
tion function. 

- CARRIED UNANIMOUSLY 

Conference-Symposium on Master Planning 

for Community Fire Protection. 

(Clause 4) 

MOVED by Aid. Bird 

THAT the recommendation of the Fire Chief, as contained in 
this clause, be approved. 

- CARRIED 

(Aid. Kennedy, Sweeney and the Mayor opposed) 


Clauses 5 and 6 . 

MOVED by Aid. Volrich 

THAT the recommendations of 
clauses 5 and 6, be approved. 


the City Manager, as contained in 
- CARRIED UNANIMOUSLY 


Fire Department - Manning 
Requirements (Clause 7) 

MOVED by Aid. Volrich 

THAT this clause be referred to the Standing Committee on 
Finance and Administration for review and report. 

- CARRIED 

(Aid. Bird, Cowie , Rankin and the Mayor opposed) 


Fire Department - Staffing 
(Clause 8) 

MOVED by Aid. Sweeney 

THAT the recommendation of the City Manager, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 
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Finance Matters 
(October 17, 1975) (Cont'd) 

Downtown Parking Corporation Budget 
for Year Ended March 31, 1976, and 
Results of Operations for Year Ended 
March 31, 1975 . (Clause 9) 


MOVED by Aid. Marzari 

THAT this clause be deferred pending a review of all the City's 
finance reserves by the Standing Committee on Finance and Administra- 
tion . 

- CARRIED 

(Aid. Kennedy, Sweeney and the Mayor opposed) 


Legal Expenses - P.C.364 Musgrave R. 
(Clause 10) 


MOVED by Aid. Rankin 

THAT the account of $80 referred to in this clause not be paid 
until the judicial decision has been determined. 

- LOST 

(Aid. Bird, Bowers, Cowie, Kennedy, Sweeney, Volrich 
and the Mayor opposed) 

MOVED by Aid . Bird 

THAT the account of Farris, Vaughan, Wills and Murphy in the 
amount of $80, as shown in this clause, be approved. 

- CARRIED 

(Aid. Rankin opposed) 

Interest on Prepayment of 
Property Taxes . 
(Clause 11) 

MOVED by Aid. Volrich 

THAT the recommendation of the City Manager, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 

In approving the foregoing clause, it was suggested 

that the taxpayers be notified of the action taken 

by Council, by means of a notice in the local newspapers. 


Clauses 12 and 13 . 

MOVED by Aid. Bowers 

THAT the recommendations of 
clauses 12 and 13, be approved. 


the City Manager, as contained in 
- CARRIED UNANIMOUSLY 
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Personnel Matters 
(October 17, 1975 ) 

The Council considered this report which contains two clauses, 
identified as follows: 

CI. 1. One Additional Position - Continental Hotel, 

Property and Insurance Division. 
Cl. 2. Higher Starting Salary, Financial Analyst, Finance Dept. 

The Council took action as follows: 

Clauses 1 and 2 . 

MOVED by Aid, Bird 

THAT the recommendations of the City Manager, as contained in 
clauses 1 and 2, be approved. 

- CARRIED UNANIMOUSLY 


Property Matters 
(October 17, 1975 ) 

The Council considered this report which contains four clauses, 
identified as follows: 

Cl . 1. Acquisition for Park Site #19 (West End) 
Cl. 2. Utility Easement Over Block C, D.L.6311. 
Cl . 3. Demolitions. 

Cl. 4. Lot A, except North 7 feet. Sub. 1, Blocks 7, 9 & 11, 
D.L. 352, Plan 1005 and 1457. Situated S/S Kingsway 
and West of Commercial. 

The Council took action as follows: 

Clauses 1, 3 and 4 

MOVED by Aid. Bird 

THAT the recommendations of the City Manager, as contained in 
clauses 1, 3 and 4, be approved. 

- CARRIED UNANIMOUSLY 


Utility Easement Over Block C, 
D.L.6311 . 

(Clause 2) 

At the request of the City Manager this clause was withdrawn. 


B. B.C. Antique Fire Apparatus 
Association - Grant to 
Purchase Fire Truck. 


Under date of October 17, 1975, the City Manager submitted 
the following report of the City Purchasing Agent: 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

B.C. Antique Fire Apparatus 
Association - Grant to Purchase 
Fire Truck. (Cont'd) 


"The subject Association has submitted a request to appear as a delegation to 
request a grant in the amount of $1,100. to purchase a surplus fire truck from 
the City. See letter and supporting data, dated October 5, 1975, from the B.C. 
Antique Fire Apparatus Association. 

BACKGROUND 


The subject apparatus was declared surplus and turned over to Surplus Stores 
on February 20, 1975. 

Approximately six months ago, two representatives of the Antique Fire Apparatus 
Association (Charles E. Gamble and John W. Kirkland) visited surplus stores to 
examine and photograph the equipment. They were told at that time that, if they 
wished to submit a request to City Council, they should do .so right away so it 
wouldn't be listed in the next auction. 

Mo further word was heard from them, so it was listed for sale in the auction 
set for September 13, 1975. 

Three days before the auction, Mr. Mewby, President of the Association, contacted 
theCity to request that the vehicle be withdrawn from the auction so they could 
make representation to City Council for its acquisition. As there was not suff- 
icient time before the auction to refer the matter to City Council, it was suggested 
that they could attend the auction and buy the apparatus and approachCouncil 
afterwards for a grant. It was stressed that if they were the high bidder they 
would have to pay for the truck without any assurances of a grant from City Council. 

Mr. Mewby attended the auction and submitted the high bid of $1,100. He has not. 
paid the bid price so title still rests with the City and the vehicle is being 
held at Manitoba Yards. He has, however, advised that if he is not successful in 
the grant request he will obtain funds from the Provincial Government for the 
purchase of the fire truck." 

The City Manager RECOMMENDS that the above grant request not be 
approved on the basis that the B.C. Antiques Fire Apparatus Associa- 
tion has been guaranteed Provincial funding for this equipment. 


MOVED by Aid . Bowers 

THAT the recommendation of the City Manager, as contained in 
this report, be approved. 

- CARRIED UNANIMOUSLY 
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I. Joint Report of Standing Cornnittees 
on Finance and Adninis tration and 
Cormunity Services, October 2, 1975 

Reorganization Report of the Board of Parks 
and Recreation Services Division from the 
Task Force on Recreation Services (Clause 1) 

In considering this Clause, Council also noted a report on 
the subject from the City Manager dated October 15, 1975, in which 
he raade the following recornmendations respecting the Standing 
Committee's report of October 2, 1975: 

" (i) That recommendations B, E, II, I and J be approved, and 
that recommendation D be amended and approved, as 
follows : 

' Instruct the City Manager to undertake an immediate 
review of the num.ber of secretarial staff required. ' 

(ii) That recommendations C and F be referred to the City 
Manager for report back. 

(iii) That recommendation A be deferred until the total 

staffing requirements resulting from the report are 
known, and recommendation G be deferred until the 
City Manager reports on recommendations C and F. " 

MOVED by Aid. Volrich, 

THAT the recommendations of the City Manager contained in his 
report of October 15, 1375, be approved. 

- CARRIED UNANIMOUSLY 


II. Report of Standing Committee 
on Community Services, 
October 2, 197 5 


The Council considered this report which contains four 
Clauses identified as follows: 

CI. 1: Neighbourhood Pub - 3631 West 4th Avenue 
CI. 2: Liquor Permit Application - 4 55 Abbott Street 
CI. 3: Neighbourhood Pub - 447 3 West 10th Avenue 
CI. 4: Farmers' .Market - Delegation from United 
Fruit Growers 

The Council took action as follows: 

Clauses 1, 2 and 3 

MOVED by Aid. Marzari, 

THAT the recommendations of the Committee contained in Clauses 
1, 2 and 3 be approved. 

- CARRIED 

(Alderman Volrich opposed to Clause 3) 

Farmers' Market - Delegation from 
United Fruit Growers (Clause 4) 

In considering this Clause, the Mayor advised that he had 
received a report from the Federal Department of Agriculture 
re farmers' market and suggested the Standing Cormittee may wish 
to examine this document. 

MOVED by Aid. Marzari, 

THAT the resolution of the Committee contained in this Clause 
be approved. 

- CARRIED 


(Alderman Kennedy opposed) 
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III. Report of Standing Committee 
on Planning and Development, 
October 2, 1975 


The Council considered this report which contains two 
Clauses identified as follows: 

CI. 1: Development Permit Application No. 71410 - 

Columbia Containers Ltd. , 2775 Commissioner Street 

CI. 2: Disposition of Lands - Foot of Angus Drive on the 
Eraser River 

The Council took action as follows: 

Development Permit Application No. 71410 - 
Columbia Containers Ltd. , 2775 Comraissioner 
St. (Clause 1) 


MOVED by Aid. Bowers, 

THAT this Clause be received for information. 

- CARRIED UNANIMOUSLY 

Disposition of Lands - Foot of 
Angus Drive on the Eraser River 
(Clause 2) 


MOVED by Aid. Bowers, 

THAT recommendations A, C and D of the Committee contained in 
this Clause be approved and recommendation B be amended to read as 
follows : 

"B. THAT the City-owned RS-1 zoned lands be reserved for 
park purposes and discussions be held with the Park 
Board. " 

- CARRIED UNAl^IMOUSLY 

IV. Report of Standing Committee 
on Housing and Environment, 
October 7, 1975 


Compact Housing on Findlay 
Street Site (Clause 1) 

In considering this Clause, it was noted that there was no 
quorum at the completion of the meeting and. therefore, the 
following was submitted for Council's consideration: 

"A. THAT the matter of 'a procedure for meetings in the 
community' to discuss future housing projects be 
referred to the Director of Housing and the Director 
of Planning to report back to the Housing and 
Environment Committee with recommendations on the 
best meeting procedure. 

B. THAT the Director of Housing be given authority to 
spend an additional $3,000 for architects fees for 
the housing project at Commercial Drive and Findlay 
Street. " 

MOVED by Aid. Harcourt, 

THAT items A and B, as detailed above, be approved. 

(amended) 


cont ' d. 
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Report of Standing Committee 
on Housing and Environment, 
October 7, 1975 (continued) 

Compact Housing on Findlay Street 
Site (Clause 1) (continued) 

riOVED by Aid. Cowie in amendment, 

THAT item B be amended to read as follows: 

"THAT an additional amount of up to $3,000 for architects 
fees for the housing project at Commercial Drive and 
Findlay Street be approved at the discretion of the 
City rianager . " 

- CARRIED UNANiriOUSLY 

The amendment having carried, the motion as amended and 
reading as follows was put and CARRIED UNAIJIIIOUSLY : 

"A. THAT the matter of 'a procedure for meetings in the 
community' to discuss future housing projects be 
referred to the Director of Housing and the Director 
of Planning to report back to the Housing and 
Environment Committee with recommendations on the 
best meeting procedure. 

B. THAT an additional amount of up to $3,000 for architects 
fees for the housing project at Commercial Drive and 
Findlay Street be approved at the discretion of the 
City rianager . " 


V. Report of Standing Committee 
on Housing and Environment, 
October 9, 1975 

The Council considered this report which contains seven 
Clauses identified as follows: 


CI. 1 
CI. 2 
CI. 3 


CI. 4 

CI. 5 

CI. 6 

CI. 7 


Demolition of Housing - 2500 Block East Pender 

Kitsilano PJ1-3A Conversion Survey 

Proposal Calls - Hostel Housing in the Downtown 

Eastside 

1975-76 Housing Program 

Tax Exemption - New Senior Citizen Housing Projects 
Kitsilano Housing Society 

Housing Site - 2nd Avenue and Sasamat Street 


The Council took action as follows 

Demolition of Housing - 2500 Block 
East Pender Street (Clause 1) 

In considering this Clause, Council noted a letter subsequently 

received from Mr. John Andru dated October 14, 1975, the owner of 

the properties involved, detailing a number of requests to Council 
in respect of demolition of his properties. 

MOVED by Aid. Harcourt, 

THAT the resolution of the Committee contained in this Clause 
be received for information. 

- CARRIED UNANiriOUSLY 

Kitsilano Rri-3A Conversion 
Survey (Clause 2) 

MOVED by Aid. Harcourt, 

THAT this Clause be received for information. 

- CARRIED UNANIMOUSLY 


cont'd. 
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Report of Standing Committee 
on Housing and Environment, 
October 9, 1975 (continued) 

Proposal Calls - Hostel Housing in 
the Downtown Eastside (Clause 3) 

MOVED by Aid. Harcourt, 

THAT recommendation A of the Committee contained in this Clause 
be approved after amendment as follows: 

"A. THAT Council approve the construction of up to a six 
storey hostel housing project on the site of the 
south-east corner of Dunlevy Avenue and Alexander 
Street, being Lots 1-6, Block 41, D.L. 196, subject 
to approval of the Antoinette Lodge Steering Group. 

- CARRIED UNANIMOUSLY 

(underlining denotes 
amendment) 

MOVED by Aid. Harcourt, 

THAT the following recommendation of the Committee as 
contained in this Clause be approved: 

"B. THAT Council approve construction of a seven-storey 
hostel housing project on the property described as 
Lots 3, 4 and 5, and the west half of Lot 6, Block 
57, being on the south side of Cordova Street just 
east of Dunlevy Avenue. This building would contain 
85 units and have a floor space ratio of 2.87+." 

(amended) 

MOVED by Aid. Cowie in amendment, 

THAT the words "seven-storey" be deleted in the foregoing 
motion by Alderman Harcourt. 

- CARRIED 

(Aldermen Bird, Harcourt and Rankin opposed) 

The amendment having carried, the motion as amended was put 
and CARRIED UNANIMOUSLY. 

1975-76 Housing Program 
(Clause 4) 


MOVED by Aid. Harcourt, 

THAT the recommendation of the Committee contained in this 
Clause be approved after amendment to read as follows: 

"THAT the 1975/76 Housing Program as outlined by the 
Director of Housing in the amount of $26,215,000 be 
approved in principle and subject to approval of 
any rezoning requirements." 

- CARRIED UNANIMOUSLY 

Tax Exemption - New Senior Citizen 
Housing Projects (Clause 5) 


MOVED by Aid. Harcourt, 

THAT, as suggested by the City Manager, this Clause be 
deferred pending a report from the Director of Finance. 

- CARRIED UNANIMOUSLY 


cont ' d. 
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Report of Standing Committee 
on Housing and Environment, 
October 9, 1975 (continued) 

Kitsilano Housing Society 
(Clause 6) 


MOVED by Aid. Harcourt, 

THAT this Clause be received for information. 

- CARRIED 

(Aldermen Bird and Volrich opposed) 

Housing Site - 2nd Avenue and 
Sasamat Street (Clause 7) 

MOVED by Aid. Harcourt, 

THAT the recommendation of the Committee contained in this 
Clause be approved. 

- LOST 

(Aldermen Bird, Bowers, Kennedy, Sweeney, Volrich 
and the Mayor opposed) 

No further action was taken with respect to this 
Clause . 


VI. Report of Standing Committee 
on Finance & Administration, 
October 9, 1975 


The Council considered this report which contains two 
Clauses identified as follows: 

CI. 1: Consideration of Results on Plebiscite on 

1976-80 Five Year Plan 
CI. 2: 1975 Tax Billing 

The Council took action as follows: 

Consideration of Results of Plebiscite 
on 1976-80 Five Year Plan (Clause 1) 

MOVED by Aid. Bowers, 

THAT recommendation A of the Committee contained in this 
Clause be approved. 

- CARRIED 

(Alderman Rankin opposed) 

MOVED by Aid. Bowers, 

THAT the following recommendation of the Committee contained 
in this Clause be approved: 

"B. THAT a special committee consisting of the Chairman, 
City Manager and the Director of Finance report to 
the Finance Committee as soon as possible on ways 
and means of implementing a 'pay as you go' plan for 
essential capital projects, including consideration 
of priorities to be given projects, in particular over 
the year 1976, and explaining consideration beyond 
that, including timing when such projects should proceed." 

- Carried 

(Alderman Rankin opposed) 

cont ' d. . . . 
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Board of Administration, August 7, 1970 (FINANCE - 2) 

Clause No. 2 (Cont'd.) 

The communication, together with the Festival Rationale, 
which are circulated, explain how the City of Vancouver can participate 
in this program. Should the City wish to take part in this Festival, 
the appointment of a chairman and a viable committee is required prior 
to August 31, 1970. 

It is noted that the First Annual Sports Festival brought 
together 125,000 athletes from all parts of the world, competing in 
247 events in 64 B.C. centres. 

Your Board submits the foregoing for the consideration of 

Council . 


3. Grant: Canadian Lacrosse Hall of Fame 


In a communication dated July 25, 1970, the Secretary of the 
Canadian Lacrosse Hall of Fame, a non-profit organization established 
in 1965 to honour players and builders who have distinguished them- 
selves in the game of lacrosse, requests a grant of $200 from the 
City of Vancouver towards the cost of making bases and permanent name 
plaques for the Canadian Lacrosse Hall of Fame, which is located in 
the City of New Westminster. In making this request, it is pointed 
out that many of the members are from the City of Vancouver and 
possibly many more will be so honoured in the coming years. 

The cost of making up the bases and plaques, to include names 
of those members inducted into the Hall of Fame since 1965 and to 
allow room for future members, will be $2,400.00 The governors are 
committed to raise $1,000 of the amount required, and donations are 
being sought from several cities, municipalities and associations to 
cover the balance of $1,400. Further details of the request are 
contained in the letter, copies of which are circulated for the 
information of Council. 

Your Board notes that Council has dealt with similar 
requests in the past as follows : 


Dec. 1967 - Canadian Centennial Cup Committee 
Establishment of Centennial Cup as 
National Hockey Award. 


- No Action. 


June 1966 - Blue Boy Motor Hotel Softball Team 
Canadian Softball Championships - 
Civic Recognition. 


- Medals 


Feb. 1963 - North American Figure Skating 

Championship - Grant for trophies. 


- $150 Approved. 


April 1960 - Amateur Synchronized Swimming 
Association - Championship in 
Vancouver . 


- $30 Approved 
For Emblem. 


Your Board submits the foregoing for the consideration of 

Council . 
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CITY MANAGER'S AHD OTHER REPORTS (cont'd) 

Report of Standing Committee 
on Finance & Administration, 
October 9, 1975 (continued) 

Consideration of Results of Plebiscite 
on 1976-80 Five Year Plan (Clause 1) 
(continued) 


MOVED by Aid. Rankin in amendment, 

THAT the foregoing motion by Alderman Bowers be amended, 
whereby the Finance Committee, rather than a Special Committee, 
examine the V7ays and means of implementing a 'pay as you go' 
plan. 

- LOST 

(Aldermen Bird, Bowers, Kennedy, Sweeney, Volrich 
and the Mayor opposed) 

The amendment having lost, the motion by Alderman Bowers 
was put and CARRIED. 

The Council also noted a memorandum from the City Clerk 
dated October 15, 1975, which contained a report of the Finance 
& Adi linistration Committee dated September 25, 1975, concerning 
the 1975 Supplementary Capital Budget Review. The Council had 
deferred consideration of the report until this meeting. 

MOVED by Aid. Volrich, 

THAT the memorandum from the City Clerk and the report of the 
Finance and Administration Committee dated September 25, 1975, re 
1975 Supplementary Capital Budget Review be deferred, pending a 
report from the Finance Committee on a 'pay as you go' plan for 
essential capital projects. 

- CARRIED UNAIIIMOUSLY 

1975 Tax Billing 
(Clause 2) 


MOVED by Aid. Bowers, 

THAT this Clause be received for information. 

- CARRIED UNANIIIOUSLY 


VII. Report of Standing Committee 
on Planning and Development, 
O ctober 9, 1975 

The Council considered this report which contains four 
Clauses identified as follows: 

CI. 1: Economic Implications of Heritage Designation 

Cl. 2: Grandview-V7oodland Area Planning 

CI. 3: Champlain Heights - Areas E and F 

Cl. 4: Status of Rezoning Applications 

The Council took action as follows: 

Economic Implications of Heritage 
Designation (Clause 1) 


MOVED by Aid. Bowers, 

THAT this Clause be received for information. 

- CARRIED UNANIMOUSLY 


cont'd. 
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CITY riANAGER'S AND OTHER REPORTS (cont'd) 

Report of Standing Committee 
on Planning and Development, 
October 9, 1975 (continued) 

Grandview-Woodland Area 
Planning (Clause 2) 

MOVED by Aid, Boyce , 

THAT Council approve the establishment of a Planning Assistant 
position for a Grandview-Woodland Area Planning Program with the 
position existing until June, 1977. 

- Lost 

(Aldermen Bird, Bowers, Kennedy, Sweeney, Volrich 
and the Mayor opposed) 

MOVED by Aid. Marzari in amendment, 

THAT Council approve the establishment of a Planning Assistant 
and Clerk-Typist positions for the Grandview-Woodland Area Planning 
Program, these positions to exist until June, 1977. 

- LOST 

(Aldermen Bird, Bowers, Boyce, Kennedy, Sweeney, Volrich 
and the Mayor opposed) 

The amendment having lost, the motion by Alderman Boyce was 
put and LOST. 

MOVED by Aid. Bowers, 

THAT program priorities be adopted within the Planning 
Department so that the Grandvievz-Woodland Area Planning 
Program may proceed without additional staff. 

- CARRIED 

(Aldermen Boyce, Cowie, Karcourt, Marzari & Rankin opposed) 

MOVED by Aid. Bowers, 

THAT the recommendation of the Coraniittee re location of staff 
as contained in this Clause be approved. 

- CARRIED UNAIIIMOUSLY 

MOVED by Aid. Ilarcourt, 

THAT the Standing Committee on Planning and Development review 
the work program of the Planning Department with particular 
reference to the Grandview-Woodland Area Planning Program. 

- CARRIED UNANIMOUSLY 

Clauses 3 and 4 

MOVED by Aid. Bowers, 

THAT the recommendation of the Committee contained in Clause 
3 be approved and Clause 4 be received for information. 

- CARRIED UNANIMOUSLY 


VIII. Report of Standing Committee 
on Coramunity Services, 
October 9, 1975 


The Council considered this report which contains three 
Clauses identified as follows: 

CI. 1: 3371 Findlay Street 

CI. 2: Nelson Place Hotel - Police Report on Beer Parlour 
CI. 3: Night Time Emergency Shelter for Persons with 
Emotional Problems 

The Council took action as follows: 

cont'd. . . . 
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CITY riANAGER'S AND OTHER REPORTS (cont'd) 

Report of Standing Committee 
on Community Services, 
October 9, 1975 (continued) 

Clauses 1 and 2 

MOVED by Aid, Rankin, 

THAT Clauses 1 and 2 be received for information. 

- CARRIED UNANIMOUSLY 

Night Time Emergency Shelter for 
Persons v/ith Emotional Problems 
(Clause 3) 


MOVED by Aid, Rankin, 

THAT the recommendation of the Committee contained in this 
Clause be approved, 

- CARRIED UNANIMOUSLY ANE 
BY THE REQUIRED MAJ0RI1 


IX, Report of Official Traffic Commission 
October 1, 1975 


The Council considered this report which contains thirteen 
Clauses identified as follows: 


CI, 

1 

: 'Resident Par]:ing Only' Zones in the Vicinity of 
Nanaimo and Kingsway 

CI, 

2 

: Pedestrian Signal and Bus Stop Request on 49th 
Avenue at Killarney Street 

CI, 

3 

: Request for Resident Parking Zones in the 1700 
Block Charles Street (Pofi Bar) 

CI, 

4 

: 33rd Avenue at Granville Street 

CI, 

5 

: Oak Street Bridge - Ranp for E/B to S/B Traffic 
from S.W, Marine Drive 

CI, 

G 

: Use of Certain Vancouver East Streets as Truck Routes 

CI, 

7 

Stop Signs at Semlin Drive and Pender Street 

CI, 

8 

72nd and Osier Traffic Problems 

CI, 

9 

Bureau of Transit Meeting 

CI, 

10 

Joyce Loop Transit Problems 

CI, 

11 

Napier and Commercial - Crosswalk 

CI, 

12 

57th Avenue Alignment 

CI, 

13 

Traffic Safety Education 


The Council took action as follows: 

'Resident Parking On]y' Zones in 
the Vicinity of Nanaimo and Kingsway 
(Clause 1) 


MOVED by Aid, Marzari, 

THAT this Clause be received for information, 

- CARRIED UNANIMOUSLY 

Pedestrian Signal and Bus Stop Request 
on 49th Avenue at Killarney Street 
(Clause 2) 


MOVED by Aid, Marzari, 

THAT recommendations A and C of the Commission contained in 
this Clause be approved and recommendation B regarding the bus 
stops be deferred pending a meeting with residents in the area, 

- CARRIED UNANIMOUSLY 

cont 'd. . . . 
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CITY IlAi;[AGER'S AIID OTHER REPORTS (cont'd) 

Report of Official Traffic Commission 
October 1, 1975 (continued) 


Request for Resident Parking Zones in the 
1700 Block Charles Street (Pofi Bar) 
(Clause 3) 


MOVED by Aid. Ilarzari, 

THAT the recommendation of the Commission contained in this 
Clause be approved. 

- CARRIED UIJAIJIIIOUSLY 

33rd Avenue at Granville 
Street (Clause 4) 


IIOVLD by Aid. Ilarzari, 

THAT, at the request of the City Manager, this Clause be 
referred to the Standing Committee on Finance & Administration 
for review as to source of funds when that Committee is reviewing 
the Supplementary Capital Budget. 

- CARRIED UNANIMOUSLY 

Oak Street Bridge - Ramp for E/B to 
S/B Traffic from S.W. Marine Drive 
(Clause 5) 


MOVED by Aid. Ilarzari, 

THAT the recommendations of the Commission contained in this 
Clause be approved after deleting the follov/ing words from 
recommendation A: 

"providing the benefits outweigh the disadvantages." 

- CARRIED UNANIMOUSLY 

Use of Certain Vancouver East 
Streets as Truck Routes (Clause 6) 

MOVED by Aid. Ilarzari, 

THAT this Clause be tabled, pending the outcome of the 
discussion to be held later this evening regarding Vanterm. 

- CARRIED UNANIMOUSLY 

Clauses 7 to 13 inclusive 

MOVED by Aid. Marzari, 

THAT Clauses 7, 8, 9, 10, 11 and 13 be received for information 
and the recommendations of the Commission contained in Clause 12, be 
approved. 

- CARRIED UNANIMOUSLY 


X. Part Report of Standing Committee 
on Community Services, 
October 16, 1975 


Liquor Permit Application - 
1333 Burrard Street (Clause 1) 

MOVED by Aid. Rankin, 

THAT the recommendation of the Committee contained in this 
Clause be approved. 

- CARRIED UNAIIIIIOUSLY 


The Council recessed at approximately 6:25 p.m. to reconvene 
at 7:30 p.m. 
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The Council reconvened in open session in the 
Council Chamber at 7.30 p.m. with Mayor Phillips 
in the Chair and the following members present: 

PRESENT: Mayor Phillips 

Aldermen Bird, Bowers, Boyce , Cowie , 
Harcourt, Kennedy, Marzari, 
Rankin, Sweeney and Volrich. 


REPORT REFERENCE AND DELEGATIONS 

Vanterm - Truck Traffic 

The City Engineer, with the aid of maps, gave a report reference 
on the estimated truck volumes which will be originated by the 
Vanterm terminal. This terminal, which is located near Centennial 
Pier, is scheduled to open in November. 

The City Engineer estimates that there will be approximately 
900 trucks daily, emanating from this terminal. Their approximate 
distribution will be as follows: 

TO/FROM (i) North Shore. 30 

(ii) Coq. Bur. N.W., Surrey. 100 

(iii) Richmond/Delta 100 

(iv) Vancouver W.of Granville 10 

(v) Central City Area 60 

(vi) Vancouver: Granville to 
Boundary; Burrard Inlet 
to Fraser River (except 
Central City Area) 600 


Earlier in the day Council deferred for consideration at this 
time, the following recommendation of the Official Traffic Commission 

"THAT City Council request a meeting, as soon as possible, 
of the three levels of Government to discuss Vanterm and 
implications to residents in Vancouver East." 


Council heard representations from the following on this matter: 

Hastings Sunrise Action Council - Mr . J . Cork filed a brief giving 
an analysis of the present truck movement through the Hastings- 
Sunrise area, and requesting that the Official Traffic Commission 
immediately initiate negotiations with the Federal and Provincial 
authorities for joint expertise and cost sharing to alleviate the 
traffic congestion. 

Adanac-Char les Planning Advisory Committee - Mr. H. Foster filed a 
brief recommending that consideration be given to using the Roberts 
Bank facilities, rather than Vanterm and also that consideration be 
given to using the C.P.R. Right-of-Way along the waterfront as a 
container truck route. This brief was supported by the Adanac - 
Charles Co-operative Society and Senior Citizens Outreach . 


Cont ' d . 
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At this point. Mayor Phillips left the Meeting 
and Deputy Mayor - Alderman Har court, took the 
Chair . 

REPORT REFERENCE AND DELEGATIONS (Cont'd) 
Vanterm - Truck Traffic (Cont'd) 

Hastings Chamber of Commerce - Mr. P. Donaghey filed a brief 
recommending implementation of various controls on truck traffic 
and fast buses and that the City seek Federal and Provincial funding 
to provide an alternative route . 

Grandview-Woodlands Community Resource Board - a representative of 
the Board filed a brief urging City Council to investigate altern- 
atives to truck transportation and to undertake impact studies on 
the commun i ty . 

Vancouver East Constituency Cou ncil - New Democratic Party - 

Ms. S. Banister filed a brief opposing the proposed truck routes 

planned for the Vanterm facility. 


Mayor Phillips resumed the Chair at this time 


The Hon. Robert Williams - Vancouver East M.L.A., - addressed 
Council and suggested that consideration be given to an environ- 
mental impact analysis. He also suggested that mitigation funds 
should be applied to the area by the Federal Government and other 
involved agencies. The Minister concluded by offering to Council 
any assistance which his Department could give should Council 
decide to undertake an environmental impact study. 

Vancouver Area New Democrat Party - Mr. P. Lyons spoke on the 
hazards to residents from the increased traffic and suggested that 
public meetings on this matter should be held in the area. 

Professor Lebowitz - a resident of the area and an Economist at 
Simon Eraser University, suggested there be an analysis of the social 
costs to residents of the proposed increase in truck traffic. 

MOVED by Aid. Rankin 

THAT the Director of Legal Services be instructed to bring 
in an amendment to the Street and Traffic By-law prohibiting large 
trucks from Vanterm ports off-loading onto city streets and requiring 
transporation of goods through the City of Vancouver in smaller trucks . 

- LOST 

(Aid. Bird, Bowers, Boyce , Cowie, Kennedy, Volrich 
and the Mayor opposed) 

MOVED by Aid. Volrich 

THAT the Mayor and a special committee of Council seek an 
immediate meeting, to which all Members of Council will be invited, 
with the Hon. R. Basford, the National Harbours Board and Local 
Members of Parliament to discuss the concerns generated by the 
Vanterm operation. 

- CARRIED UNANIMOUSLY 


Cont ' d . 
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REPORT REFERENCE AND DELEGATIONS (Cont'd) 
Vanterm - Truck Traffic (Cont'd) 

MOVED by Aid. Volrich 

THAT the National Harbours Board and the responsible Federal 
Minister, be requested to immediately delay commencement of the 
Vanterm operation until appropriate meetings have been held to 
resolve the issues. 

- CARRIED 

(Aid. Bird, Bowers, Kennedy, Sweeney and the Mayor opposed) 


UNFINISHED BUSINESS, MOTIONS AND DELEGATIONS 
Demolition Controls 

On September 23, 1975, Council deferred Alderman Rankin's 
motion on Demolition Permits and proposed amendments, for four 
weeks, to this day. 

On October 7, 1975, Notice was called on a motion by Alderman 
Volrich re Demolition of Residential Buildings, and this was also 
before Council this day. 

Also submitted for Council's consideration were: 

City Manager's report dated October 16, 1975, recommending 
certain actions re demolition control: 

City Manager's report dated October 17, 1975, setting forth 

comments of the Director of Planning on this matter. 

Council heard representations on this item from the following 
organizations : 

Renters United for Secure Housing - Ms. S. Heppner submitted a brief 
supporting Alderman Rankin's motion and asking that Council not 
approve any demolition permits for the Kitsilano area until the 
Condominium vacancy rate is at least 3%. 

Mr. Wilkinson , a resident of Laburnum Street, advised Council that 
he had recently been approached by a real estate firm to sell his 
house. When the current development on adjacent properties is 
completed, this house will be locked-in between two condominium 
developments . 

Committee of Progressive Electors - a representative filed a brief 
requesting that Council amend Alderman Volrich 's motion so as to: 

1. Protect the dispossessed low income tenants, 

2. Maintain and improve the inner City Communities, 

3. Keep the issuance of demolition permits a public affair. 


Cont'd. 
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UNFINISHED BUSINESS, MOTIONS & DELEGATIONS (Cont'd) 
Demolition Controls (Cont 'd) 

Grandview-Woodlands Community Resource Board - Ms. Joan Morelli spoke 
against Alderman Volrich's motion. 

Pender Street Committee - Ms. E. Garnett urged Council to pass effec- 
tive demolition controls this evening. Ms. Garnett also spoke in 
favour of Alderman Rankin's motion. 

Hastings-Sunrise Community Resource Board - Mr. Greenwell filed a 
brief urging Council and other levels of government to undertake an 
effective housing programme. 

U.E.L. Tenants Society - representatives of the Society filed a brief 
urging Council to take effective action to control demolitions, and 
retain low and middle income rental housing in the City. 

Downtown Community Resource Board - Mr. B. Clynch filed a brief 
setting forth suggested amendments to Alderman Volrich's motion. 

First United Staff Team - Ms. L. Phipps addressed Council urging 
that immediate steps be taken to control demolitions and retain low- 
cost housing stock. 

Downtown Eastside Residents ' Association - Mr. Bruce Eriksen filed a 
brief in which the Association put forward suggested amendments to 
Alderman Volrich's motion. 

Japanese Community Volunteers ' Association - Mr. J. Hamada submitted 
a brief indicating that his association would support an amended 
version of Alderman Volrich's motion. 

West End Community Council - Mrs. Hagan filed a brief stating that 
the motions presented are not acceptable to the organization as they 
are not comprehensive. 

Grandview Tenants Committee -Mr. D. Laalo submitted a brief 
supporting Alderman Rankin's motion and citing examples where low- 
cost housing units are about to be demolished and replaced by high- 
rent multiple developments. 

Hastings-Sunrise Action Council - Mr. J. Cork requested immediate 
control of the demolition of low-cost housing. 

Alma Mater Society, University of British Columbia - Mr. D. Johnson 
advised that his society is completely opposed to demolition of 
residential housing for low and middle-income families. 

Simon Fraser University Students ' Society - Mr. P. Hagan filed a 
brief in opposition to demolition of low-cost residential housing. 
The brief also supported the proposed amendments to Alderman Volrich's 
motion put forward earlier this evening. 

Vancouver Tenant Council - Mr. R. Garneau advised that his council 
supports Alderman Rankin's motion. 

Downtown Community Health Society - a representative advised that 
the Society supports the proposed amendments to Alderman Volrich's 
motion put forward by previous delegations . 

Grace Gospel Fellowship - Rev. Lindsay addressed Council in favour 
of Alderman Rankin's motion. 


Cont ' d . 
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UNFINISHED BU^NESS, MOTIONS & DELEGATIONS (cont'd) 
Demolition Controls (cont'd) 

Kitsilano Community Resource Board - Mr. Turvey spoke in support of the 
amendments to Alderman Volrich's motion proposed by earlier delegations 
or, failing that, adoption of Alderman Rankin's motion. 

Mental Patients' Association - Mr. Topalian urged Council to initiate 
effective demolition controls . 

Vancouver Area Council , New Democratic Party - Ms. Livingstone filed 
a brief supporting the amended motion submitted by Downtown Easts ide 
Residents' Association. 

The following spoke in support of effective demolition controls: 

Mr . K . Day 
Mr . J . Land 

Mr. T. Hanson - Vancouver South Resource Board. 

Alderman Rankin requested, and received permission, to amend his 
motion as follows: 

MOVED by Aid. Rankin, 
SECONDED by Aid. Harcourt, 

THAT WHEREAS there is a tremendous shortage of reasonably priced 
housing in the City of Vancouver; 

AND WHEREAS the present development will see a lot of this type 
of housing demolished; 

THEREFORE BE IT RESOLVED THAT 

(a) No demolition permit, which involves existing low income 
dwelling units will be issued unless a development permit 
has been approved. To be approved, the development 
permit application must include the provision of more low 
income dwelling units than will be lost, or, at the 
discretion of the Director of Planning, if the redevelopment 
will improve the social, recreational or cultural amenities 
of the neighbourhood; 

(b) Appropriate amendments to the Vancouver City Charter shall 
be implemented to carry out this policy; 

(c) The Vancouver City Charter also be amended to give the 
City the power to refuse the granting of demolition 
permits ; 

(d) Demolition permits may be issued on the approval of the 
Director of Planning whenever conditions of danger or 
public health may necessitate the same; 

(e) The By-law also provide for a minimum penalty up to 
$20,000 per unit for demolition without first 
obtaining a building permit. 

- (lost) 


cont ' d. . . . 
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UNFINISHED BUSINESS, MOTIONS & DELEGATIONS (Cont'd) 
Demolition Controls (Cont'd) 

At the meeting on September 23, 1975, the following amendments 
to the above motion were proposed : 

"MOVED by Aid. Marzari (in amendment) 

THAT the motion be amended by deleting the words 'low income' 
in clause (a) of the resolution." 

- (lost) 

"MOVED by Aid. Sweeney (in amendment) 

THAT the motion be further amended by deleting the words 
'AND WHEREAS the present development will see a lot of this type 
of housing demolished,' and all the words following 'has been 
approved' in resolution (a)." 

Alderman Sweeney requested, and received permission to 
withdraw his amendment. 

The amendment by Alderman Marzari was then put and LOST. 

(Aid. Bird, Bowers, Cowie , Harcourt, Kennedy, Rankin, 
Sweeney, Volrich and the Mayor opposed) 

MOVED by Aid. Harcourt (in amendment) 

THAT all the words following ' has been approved' in clause (a) 
of Alderman Rankin's motion, be approved in principle and referred 
to the Standing Committee on Housing and Environment for further 
consideration . 

- LOST 

(Aid. Bird, Bowers, Boyce , Cowie, Kennedy, Marzari, 

Rankin, Sweeney, Volrich and the Mayor opposed) 

The amendments having lost, the motion by Alderman Rankin as 
quoted above, was put and LOST. 

(Aid. Bird, Bowers, Boyce, Cowie, Kennedy, Sweeney, 
Volrich and the Mayor opposed) 

Alderman Volrich requested, and received permission, to withdraw 
his motion, following which it was 

MOVED by Aid. Volrich 

THAT the following recommendations of the City Manager, contained 
in his report dated October 16, 1975, on demolition controls, be 
approved : 

1. THAT the City seek legislative authority to enable it to pass 
by-laws to control the issuance of demolition permits in respect 
of buildings which are either wholly or partially used to 
provide residential rental accommodation; 

2. THAT such legislative authority provide for the City's 
authority to be exercised along the following lines: 

(a) Approval by the City for the demolition of a building 
containing residential units not be granted until a 
development permit has been issued and working drawings 
for purposes of issuing a building permit are 50% com- 
pleted in the opinion of the City Building Inspector. 


Cont'd 


Board of Administration, August 7, 1970 (FINANCE - 3) 


4 . Grant: Canadian Equestrian Team 

The Chairman of the Finance Committee of the Canadian 
Equestrian Team, in a communication dated July 29, 1970, is requesting 
financial support for the Team for the years 1970 - 1971 - 1972. He 
states that $75,000 a year for each year is required in order to 
complete their program, which would be the Olympic Games in Munich, 
West Germany in 1972 . 

This Equestrian Team won the only Gold Medal for Canada 
when the Olympic Games were held in Mexico and they hope to be able 
to repeat this performance in 1972. Copies of their communication, 
together with their program, are circulated for the information of 
Council . 

Your Board notes that Council has dealt with similar 
requests in the past as follows : 

July 1969 - Canadian Maccabiah Games Association - No Action. 
Travel Assistance - Games in Tel Aviv. 

Dec. 1968 - B.C. Wheelchair Sports and Recreation - $1,500 Approved. 
Association - Request for $1,500 for 
expenses for Canadian team at 
Paralympic Games, Tel Aviv, Israel. 

May 1967 - B.C. Volleyball Association - No Action. 

Travel assistance for U.B.C. Men's 
Volleyball Team as Canadian 
representatives at World Student 
Games in Tokyo. 

July 1964 - B.C. Amateur Sports Council - $1,000 Approved. 

Aid B.C. Athletes attending Olympic 
Game Trials in Tokyo. 

Your Board submits the foregoing for the consideration of 

Council . 


5 . Entertainment: H.M.S. Leopard 

Captain D.R. Learoyd of HMCS Discovery advises, in a letter 
dated July 29, 1970, that H.M.S. Leopard, a British Anti-Aircraf t 
Frigate, will be paying an official visit to the Port of Vancouver 
September 12 - 15, 1970, inclusive. Captain Learoyd states that it 
is proposed to organize an Officer's Reception, a Chief and Petty 
Officer's Reception and a Sailor's Dance during the visit. An 
entertainment grant of $330 is requested, and further details are set 
out in the communication which is circulated for the information of 
Council . 

Your Board notes that Council has dealt with similar 
requests in the past as follows : 

Nov. 1969 - H.M.C.S. Discovery - $488 Approved. 

Entertainment Grant of $488. 
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UNFINISHED BUSINESS, MOTIONS & DELEGATIONS (Cont'd) 
Demolition Controls (Cont'd) 

(b) That demolition permits may be issued on the 

approval of the Director of permits and Licenses 
whenever conditions of danger or public health 
may necessitate the same. 

3. THAT the legislation also provide that Council may assess a 

substantial minimum penalty against the owner of the property 
on which demolition has taken place without first complying 
with 2(a) above, based on the number of units that were 
demolished without such permit; and that such penalty may 
be recovered in the same manner as real property taxes . 

FURTHER THAT the matter of provision of an adequate stock of 
low and medium income rental housing be referred to the Housing 
Committee to develop a brief to the Federal and Provincial Governments 
in connection with the funding of such projects, and that the committee 
further consider such matters as long-term policies in various areas 
in the City, transfer of development rights. City objectives for low 
rental senior citizen and non-market family housing. 

- CARRIED 

(Aid. Kennedy opposed) 

RISE FROM COMMITTEE OF THE WHOLE 

MOVED by Aid. Bird 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

ADOPT REPORT OF COMMITTEE OF THE WHOLE 

MOVED by Aid. Harcourt 
SECONDED by Aid. Bird 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 
Regular Council, October 22, 1975. 12.01 a.m. 


BY-LAWS 

BY-LAW TO AMEND BY-LAW No. 4387 
BEING THE HEALTH BY-LAW. 


MOVED by Aid. Harcourt 
SECONDED by Aid. Rankin 

THAT the By-law be introduced and read a first time. 

(Aid. Sweeney opposed) ~ CARRIED 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Harcourt 
SECONDED by Aid. Rankin 

THAT the By-law be given second and third readings, and the 
Mayor and city Clerk be authorized to sign and seal the By-law. 

- CARRIED 


(Aid. Sweeney opposed) 


Regular Council, October 22, 1975 ; 

BY-LAWS (Cont'd^ 


BY-LAW TO AMEND BY-LAW No . 4804, 
BEING THE TAX PREPAYMENT BY-LAW . 

MOVED by Aid. Volrich 
SECONDED by Aid. Sweeney 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Volrich 
SECONDED by Aid. Sweeney 

THAT the By-law be given second and third readings, and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

BY-LAW TO AMEND BY-LAW NO. 4702, 
BEING THE BUILDING BY-LAW. 


MOVED by Aid. Bowers 
SECONDED by Aid. Cowie 

THAT the By-law be introduced and read a first time. 

- CARRIED 

(Aid. Marzari, Rankin, Sweeney and Volrich opposed) 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Bowers 
SECONDED by Aid. Cowie 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED 

(Aid. Marzari, Rankin, Sweeney and Volrich opposed) 

MOTIONS 

Allocation of Lands for 
Road Purposes. 

MOVED by Aid. Bowers 
SECONDED by Aid. Volrich 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for road purposes, the following described lands: 

1. North 2 feet of each of Lots 21 to 25, Block 217, 
District Lot 526, Plan Number 590. 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for road purposes. 

BE IT THEREFORE RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
road purposes, and declared to form and constitute portions of 
road . 

- CARRIED UNANIMOUSLY 
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B. Allocation of Lands for 
Road Purposes . 

MOVED by Aid. Bowers 
SECONDED by Aid, Volrich 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for road purposes, the following described lands: 

1. North Seven Feet of Lot 20, Block "0", Section 42, 
Town of Hastings Suburban Lands, Plan 11660. 
(3257 East 18th Avenue) 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for road purposes. 

BE IT THEREFORE RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
road purposes, and declared to form and constitute portions of road. 

- CARRIED UNANIMOUSLY 

1 . Downtown Automobile Towing 

MOVED by Aid. Cowie 
SECONDED by Aid. Sweeney 

THAT WHEREAS a great number of automobile owners are being 
unduly inconvenienced by having their automobiles towed av/ay 
from pay parking lots, tourist information parking areas, 
private residential and commercial parking lots and vacant 
lots by commercial automobile towing companies; 

AND WHEREAS many of these automobiles being towed away 
belong to out-of-City owners who are not familiar with local 
parking regulations; 

AND WHEREAS many of these automobiles are being broken into 
and otherwise damaged in the process of moving them to private 
storage areas; 

AUD 17HEREAS these automobiles create no danger to persons 
or property or violate any traffic regulations; 

THEREFORE BE IT RESOLVED THAT City Council instruct the 
City Manager, in co-operation with the Police Department, to 
study and report back to Council on alternative ways of 
controlling parking in pay parking lots, tourist information 
areas, private residential and commercial parking lots, and 
vacant lots where towing away by private towing companies 
will be severely curtailed (i.e. removal of license plates and 
retrieval through a public agency, ticketing, etc . ) 


Alderman Cowie requested, and received permission to 
withdraw this motion. 


MOVED by Aid. Cowie 
SECONDED by Aid. Sweeney 

THAT the City Manager report back to the Vehicles for Hire 
Board on matters raised re Downtown automobile towing at the last 
meeting of the Board. 

- CARRIED UNANIMOUSLY 
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NOTICE OF MOTION 


The following Notice of Motion was submitted by Alderman 
Sweeney, and recognized by the Chair. 

MOVED by Aid. Sweeney 

THAT WHEREAS the Vancouver Charter provides for an elected 
Park Board as opposed to a Parks Commission which is appointed by 
the Local Council in all other cities, towns and districts in the 
Province of British Columbia; 

THEREFORE BE IT RESOLVED THAT Vancouver City Council apply 
to the Provincial Government for enabling legislation to amend 
the Vancouver Charter so that, in lieu of an elected Park Board, 
there will be an appointed Parks Commission possessing powers similar 
to those possessed by Parks Commissions elsewhere in the Province. 


MOVED by Aid. Harcourt 
SECONDED by Aid. Rankin 

THAT Council approve travel and other related expenses for 
the Director of Social Planning to accompany the Mayor to Ottawa 
to accept the 'Massey' award. 


(Notice ) 


ENQUIRIES AND OTHER MATTERS 


Travel Expenses, 

Director of Social Planning . 


Mayor Phillips 


advised that he, representatives 
of S.P.O.T.A,, and the Director 
of Social Planning, have been 
invited to Ottawa to accept the 
"Massey" award for the Strath- 
cona Rehabilitation Programme. 
He requested that Council approve 
travel and other related expenses 
for the Director of Social Planning. 


- CARRIED UNANIMOUSLY 


The Council adjourned at 12.20 a.m. 


The foregoing are Minutes of the Regular Council meeting 
of October 21, 1975, adopted on October 28, 1975. 
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Manager's Report, October 17, 19 75 (WORKS - 1) 


WORKS AND UTILITY MATTERS 
CITY ENGINEER'S REPORT 


RECOMMENDATIONS ; 

1. Closure of Lane South of 1st Ave. between Cassiar and Skeena Streets - 
Block 96, Section 29, T.H.S.L.. Plan 4242 

The City Engineer reports as follows: 

"On May 6, 1975, Council approved an offer for sale or lease to the Confrat- 
ellanza Italo-Canadese of 2.0 acres of the Westerly portion of Block 96, 
Section 29, T.H.S.L. at the S.E. corner of 1st Avenue and Cassiar Street. 
One of the conditions of sale or lease is that the purchaser or leesee 
pay for the relocation and removal of utilities where required. 

The lane in this block is surplus to the City's highway requirements. 
To create this 2 acre parcel, it will be necessary to close the lane and 
subdivide it with the abutting lands. The balance of the block is to be 
retained by the City and, therefore, the cost of relocating the utilities 
in this portion should be borne by the City. 

I RECOMMEND that all the lane dedicated by Plan 4242 be closed, stopped 
up and title taken thereto subject to the following conditions: 

(a) The closed lane be subdivided with the abutting lands to form two 
parcels. 

(b) The cost of relocating the utilities be pro-rated between the City 
and the purchaser or lessee of the 2 acre parcel to the satisfaction 

of the City Engineer. The estimated total cost of this work is $5, 000 1' 

The City Manager RECOMMENDS that the foregoing be approved. 

2. Sanitary Sewer on Commissioner Street at Kaslo 
The City Engineer reports as follows: 

" At the present time there are three houses in the 2800 block Wall Street 
which are still using septic tanks. The only means of serving these prop- 
erties by gravity is to construct a sewer across the abutting C.P.R. tracks to 
the G.V.R.D.'s new Harbour East Interceptor sewer on the south side of 
Commissioner Street. 

The estimated cost of this sewer construction is $15,000.00. 

I RECOMMEND that $15,000 be appropriated from Sewers Capital Account 118/7905, 
'Pollution Control- Unallocated'." 

The City Manager RECOMMENDS that the foregoing be approved. 


FOR COUflC!!. ACTiON SEE PAGE(S) 



A-2 


Manager's Report, October 17, 1975 (SOCIALS - l) 

SOCIAL SERVICE & HEALTH MATTERS 

RECOMMENDATION 


1, Mountain View Cemetery - Eighth Renovation 


The Medical Health Officer requests approval of the following project as detailed: 

On December 31 1 1973 f Agreement was reached with the Vancouver Masonic Cemetery 
Association for the City of Vancouver to assume ownership and maintenance for 
the Masonic Section from the Vancouver Masonic Cemetery Association. It 
coacprlses 5 acres. With reassignment of space not currently in ixse, 960 grave 
spaces will be freed. The additicmal 96O new grave spaces will, through leasing, 
provide $105,600 to Cemetery Redevelopment: (6495 $67,200 to Reserve plus 
36% $38,AOO to Perpetual Care Funds), It is not known when these monies will 
be generated. It depends solely on completion of the renovation to provide 
the grave spaces and the demand for space, which could be years. 


The Vancouver Masonic Cemetery Association has turned over to the City of Vancouver 
for the Perpetual Care Fund, securities in the face value of $52,000 now 
deposited and generating revenue which is credited to ihe cemetezy account, 
this will increase the income to the cemetery account by approximately $3,000 
in 1975 and subsequent. 

The Masonic Section is included in the proposed Eighth Renovation of Mountain 
View Cemetery. Renovations with respect to the Masonic Section are to reposition 
markers as follows: 


319 erect to be laid flat 

358 flat to be adjusted to new grading 

2S4 to remain erect 


to conform to l^e City standard. 

The estimated cost for this upgrading is as follows: 


Labour: Grading, cultivating and seeding $7,550.00 

Labour: Resetting markers, memorials, etc 7,800.00 

Fringe Benefits 4./t00.00 

Total Labour $19,750.00 

Supplies and rental equipment 5»900.00 

25,650.00 

Administration and overhead 2.600.00 

Total Estimate: $28.250.00 


As of December 31, 1974, the maintenance of this section was assumed 
by the City. In its present condition, the estimated cost of main- 
tenance to the City would be $7,900 per year. If its recommended 
upgrading is carried out, the annual cost of maintenance will be 
reduced to $4,000 based on 1975 prices. 

It is therefore requested that approval be given for this Eighth Renovation and 
that authority be given to file an application with the Minister of Consumer 
Affairs to proceed with the project. 

The City Manager RECOMMENDS that: 

(a) City Council approve the above Eighth Renovation as described, including 
preparation of such plans and records as required. 

(b) Funds in the amount of $28,250 be appropriated from Reserve for Cemetery 
Redevelopment Account 4759* This has been the source of funding for 
previous renovations of this nature in the Cemetery. 

(c) The Medical Health Officer be authorized to make the necessary ajrrangements 
with the Minister of Consumer Affairs to proceed. 

FOR COUNCIL AaiON SEE PAGE(S)...Z'i§. 
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BUILDING & PLANNING MATTERS 
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CONSIDERATION 


821 Drake Street. 


On June 17, 1975, City Council when dealing with the City Manager's 
Report concerning the above address asked: - 


"THAT City Officials defer enforcement action on 
this building pending a further report to Council 
within 90 days on the condition of this building 
and site." 


'The Director of Permits and Licenses reports that the 
building at 821 Drake Street has not changed since the 
June 17th report. 

The building is still unoccupied and although dilapidated 
and unkempt, it is secure. It is not considered to be a 
hazard or in a dangerous structural condition so no action 
can be taken under the provisions of the Building, Health 
or Fire By-laws. 

Mrs. Shillabeer was interviewed on October 6, 1975, and 
stated that her financial position has not changed but 
that she personally is continuing to make alterations and 
repairs to the building so that it may be reoccupied. 

If the City Council wishes to take any further action in 
this matter, the only course remaining is to declare the 
property a nuisance under Section 32 4A of the Vancouver 
City Charter and give the required sixty (60) day notice 
to the owner to demolish the property or otherwise put 
it in an acceptable condition. ' 


The City Manager submits the report of the Director of Permits 
and Licenses for Council's CONSIDERATION. 


RECOMMENDATION 

2. Cedar Cottage N.I. P. Appropriation; Grandview Ice Rink Time 

Piece, Improvements to the Grounds of Queen Alexandra Elemen - 
tary School . 

The Director of Planning reports as follows: 


"A. Grandview Ice Rink Time Piece 

"In the questionnaire distributed to the Cedar Cottage community 
in the fall of 1974, enlarging the ice rink was rated #11 of the 
40 proposed projects. The firm of Walkey/Olson has been hired by 
the Parks Board using N.I. P. funds to make recommendations on 
improvements to the Grandview Community Centre and some thought 
will be given to the adjacent ice rink as well. In the meantime, 
the 19 75-76 minor hockey season has begun and the Grandview Minor 
Hockey Association has approached the Cedar Cottage N.I. P. Commi- 
ttee for assistance in replacing the existing ice rink time piece. 
After some discussion, and after it was made clear that the Parks 
Board did not have funds in its' budget for such a clock, the 
N.I. P. Committee has recommended to Council that N.I. P. funds be 
used to purchase the time piece. The amount reconunended is not 
to exceed $5,000.00. Additional costs will be borne by the minor 
hockey association. r-nn-t-'/^ 
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Clause No. 2 Continued. 


"B. Queen Alexandra Elementary School 

"One of the goals of the Cedar Cottage Neighbourhood Improvement 
Program as noted in the Concept Plan of November, 1974 was to 
provide for beautif ication and public use areas. Approval has 
been received for construction of a playground at Tyee Elementary 
School, in conjunction with the School Board, and at St. Joesph's 
School, in conjunction with the school officials, and work will 
proceed shortly on these two projects. Planning has now been 
completed for improvements to Queen Alexandra Elementary School, 
130 East Broadway. These improvements will provide for a) beau- 
tif ication of a courtyard; b) moving of a portable to provide 
space for the courtyard; c) insetting the existing playground 
fence along Broadway; d) extensive planting of trees, hedge, 
etc. and provision for masonary planters. The plans were worked 
out by area residents, staff at the school and School Board per- 
sonnel. Total cost is estimated at $45,300.00 including overhead. 

"On September 16, 19 75, the Vancouver School Board approved the 
plans and provided for an 80%/20% sharing of the total cost. The 
Board's share of the cost will therefore be $9,060.00. The cost 
to N.I. P. will be $36,240.00. Of this, the cost to the City 
would be 25% or $9,060.00. 

"The Director of Planning recommends: 

"1. That Council approve the appropriation of $5,000.00 from 
the Recreation Account of the Cedar Cottage Neighbourhood 
Improvement Program for acquisition of a scoreboard and 
time piece for the Grandview Ice Rink. The costs will be 
shared as follows: C.M.H.C. - $2,500.00 

Province - $1,250.00 
City - $1,250.00 

Additional costs to be borne by the Grandview Minor Hockey 
Association. 


"2. That Council approve the appropriation of $36,240.00 from 
the Recreation Account of the Cedar Cottage Neighbourhood 
Improvement Program for improvements to Queen Alexandra 
Elementary School. The costs will be shared as follows: 
C.M.H.C. - $18,120.00 
Province - $ 9,060.00 
City - $ 9,060.00 

The School Board will provide a further $9,060.00." 


The City Manager RECOMMENDS that the report of the Director 
of Planning be approved. 


3. Four Seasons Hotel Ltd. re Locks on Guest Room Doors . 

The City Building Inspector reports as follows: 

"I refer to the request by Mr. D. 0. Schwerz of the Four 
Seasons Hotel Ltd. that they be allowed to install self - 
locking doors on guestrooms in their hotel in the Pacific 
Centre. 

This is contrary to the 1970 and 1975 National Building 
Code which, with respect to residential buildings greater 
than 60 feet in height requires that doors between sleeping 
rooms and public corridors be equipped with self-closing 
devices but not with locks which lock automatically. The 
reason for this requirement is as follows: 


Cont'd. 
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People trying to escape in a panic state induced by fire 
may leave their suite without their key, and on finding 
the exit stairwell or public corridor untenable because 
of smoke or heat, should be able to re-enter their suite 
for refuge. 

People leaving their suite without a key to sound an alarm 
or warn other tenants, should be able to re-enter their 
suite . 

People leaving a suite under panic and forgetting to warn 
other people in the same suite should be able to re-enter 
for rescue reasons. 

The reason for the requested change to the Bylaw is an alleged 
security problem. I question whether people will be as 
careless as is implied. Most guests try the door knob when they 
close a self-locking door to see if it is really locked. This 
action will remind them that they must use their key. Further- 
more, it would not be difficult to install a low voltage warning 
light to indicate a door is not locked. 

The letter from Four Seasons Hotels Ltd. refers to Calgary and 
Montreal. We are advised by the Chief Building Inspector of 
Calgary that the City was forced to depart from the Code in this 
respect because of Provincial Liquor Board legislation. Since 
Montreal has not adopted the National Building Code, it is not an 
issue in that city. 

We have on file a copy of a letter from the Four Seasons Hotel to 
the Associate Committee dated April 14th of this year, pointing 
out the security concerns of their organization with respect to 
this regulation. We also have on file a copy of the letter of reply 
by the Secretary of the Associate Committee dated April 30, 1975, 
which reads in part as follows: 

"This subject, particularly in relation to security in 
hotel rooms, has been brought to the Code Committees' 
attention in the past. The Committees, however, have 
agreed that automatic locking devices should not be 
installed so that a person who leaves his room and finds 
himself in a smoke-filled corridor can return to his room. 
Your comments will, however, be forwarded to the committees 
for consideration. It should perhaps be noted that while 
it is appreciated that such an arrangement does not conform 
to the usual practices, a number of hotels have been built 
without self-locking devices and appear to be satisfactory." 

To the foregoing should be added that the high rise towers in the 
Senior Citizens High Rise complex at 1650 Haro and 1655 Barclay 
are equipped as required by the National Building Code. 

There are some further questions to be considered: 

If Council wishes to delete this requirement it is strongly 
recommended that the clause in the Bylaw which forbids 
self-locking doors to sleeping occupancies in dead-end corridors 
be maintained. 

The requirement in the Building Code is applicable to all 
sleeping occupancies including apartment buildings. If 
Council wishes to make change will it be applicable to 
other sleeping occupancies as well as hotels? 

In the name of life safety I urge the Council to give serious 
consideration to the points made in this report. 

I recommend strongly that Council not amend the Building Bylaw 
to allow self-locking doors on high hotel buildings." 

The City Manager RECOMMENDS that the foregoing report of the City 
Building Inspector be approved. 
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CONSIDERATION 

4 . Demolitions in Kitsilano - 1928 West 8th Avenue . 

The Director of Planning reports as follows: 

"In accordance with the City Council resolution of October 22, 1974, 
the Planning Department is reporting on the following demolition 
application in the apartment area of Kitsilano. 

An application has been made to demolish a single family dwelling at 
1928 West 8th Avenue. 

Plan Policy #9 of the Kitsilano Apartment Area Plan, which was 
adopted by City Council on May 6, 1974, states that: 

Relocation assistance should be provided for displaced 
tenants as an aspect of the redevelopment process. 

The text of the above policy states that resident-owners and 
middle income tenants are generally able to find alternate 
accommodation. However, the plan policy states that there are 
three groups of tenants for which the landlord must assist in re- 
location: long term families, senior citizens and individuals 
earning less than $3,000 per year. 

In accordance with this policy, the owner of the site. Granger 
Industries Limited was contacted. An agent for the owner stated 
that the house was vacant when it was purchased in August, 1975. The 
applicant believes that the house has been vacant for almost a year. 
The area planner therefore, feels that the relocation policy is not 
applicable in this instance. 

Preliminary discussions have been held among Granger Industries, the 
j Kitsilano Area Planner and the Kitsilano Planning Committee to consider 
I a multiple-family housing project on the site to be constructed under 
I the Provincial Governments Proposal Call Program. No development 
I permit application has yet been made. 

! It is, therefore, recommended that City Council give consideration to the 
' issuance of a demolition permit for the building on 1928 West 8th Avenue. 

The City Manager submits the foregoing report for the CONSIDERATION of 
City Council . 


5 . Demolitions in Kitsilano - Four Buildings On Laburnum Street . 

The Director of Planning reports as follows: 

"In accordance with the City Council resolution of October 22, 1974, 
the Planning Department is reporting on the following demolition 
application in the Apartment Area of Kitsilano. 

An application has been made to demolish four buildings on Laburnum 
Street in the apartment area of Kitsilano Point. The building at 
1414 Laburnum is a duplex and 1420, 1426 and 1432 Laburnum are single 
family dwel lings. 

Plan Policy #9 of the Kitsilano Apartment Area Plan, which was 
adopted by City Council on May 6, 1974, states that: 

Relocation assistance should be provided for displaced 
tenants as an aspect of the redevelopment process. 

The text of the above policy states that resident-owners and 
middle income tenants are generally able to find alternate 
accommodation. However, the plan policy states that there are 
three groups of tenants for which the landlord must assist in re- 
location: long term families, senior citizens and individuals earning 
less than $3,000 per year. 


Cont'd. 
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Board of Administration, August 7, 1970 (FINANCE - 4) 

Clause No. 5 (Cont'd.) 


Oct. 1967 - H.M.C.S. Discovery - $500 Approved. 

Entertaining personnel on Australian 
HMAS Melbourne. 

Aug. 1967 - H.M.C.S. Discovery - $150 Approved, 

Entertainment personnel USS Chicago. 

Your Board submits the foregoing for the consideration of 

Council . 


****** 


FOR AD0PT!0?3 S' 


n SEE ?kQl[S) M---^ 
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In accordance with this policy, the owner of the site, Sicherman 
Construction Company, was contacted. The owner was not aware of this 
City Council policy but stated that the occupants of the buildings 
did not fall into any of the categories requiring relocation assistance. 
Mr. Sicherman subsequently submitted a letter to the Kitsilano Area 
Planner stating the circumstances of the residents. A copy of this 
letter is attached as Appendix A. The Area Planner feels that the 
owner has complied with Council policy on relocation. 

A development permit application was filed on September 30, 1975, 
to construct a 26 unit apartment building on the site now occupied 
by these four houses. This application is currently being processed. 

It is, therefore, recommended that City Council give consideration to 
the issuance of a demolition permit for the buildings on 1414, 1420, 1426 
and 1432 Laburnum Street. 

The City Manager submits the foregoing report for the CONSIDERATION of 
City Council . 


RECOMMENDATION 

6. 4498 West 6th Avenue. 


The Director of Permits and Licenses reports that: - 


"The property at 4498 West 6th Avenue is situated in an 
RS-1 One Family Dwelling District. Our records show, 
however, that the use of the building is non-conforming 
under the regulations of the Zoning and Development By- 
law, in that it has been occupied prior to 1930 as a 
store with one housekeeping unit on the main floor, and 
one dwelling unit on the second floor. 

A petition, objecting to the structural alterations being 
made to the building and signed by seven surrounding 
neighbours, was received by the Director of Planning on 
April 26, 1975. 

An inspection was made on April 28, 1975, and a "STOP 
WORK" card was posted on the building as the Inspector 
reported structural alterations were being made to the 
building prior to the issuance of a Permit. Several 
attempts were made to reinspect the building and finally 
on May 28, 1975, access was gained and a second "STOP WORK" 
card was posted as the first card had been removed. 

Again, several attempts were made to reinspect the build- 
ing, and finally, on July 17, 1975, access was gained and 
our Inspection Services reported that considerable struc- 
tural alterations had been made to the building since the 
posting of the second "STOP WORK" card on May 28, 1975. 

A charge was laid, and on September 23, 1975, the owner 
pleaded guilty to a violation of the Building By-law. 
Judge J. McGivern fined the owner $10.00, even though the 
minimiim fine under the regulations of the By-law is $50.00. 
No further action is contemplated by Crown Counsel with 
respect to this incorrect fine. 
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Section 568 of the Vancouver City Charter states that no 
structural alterations except those required by Statute 
or by-law shall be made to a non-conforming building 
without the approval of the Board of Variance if the non- 
conformity is in respect to use. It is obvious from the 
action of the owner that there is no intention on his part 
to make an application to the Board of Variance for re- 
laxation of the By-law, or to restore the building to its 
original state. 

In view of the decision given by the Provincial Court, 
it is RECOMMENDED that the Director of Legal Services 
be instructed to take the necessary steps to obtain 
an injunction for the removal of the structural 
alterations . " 

The City Manager RECOMMENDS that the report of the Director of 
Permits and Licenses be approved. 

7. Cedar Cottage N.I. P. Appropriation; Brant Villa Day Care Centre . 
The Director of Planning reports as follows : 


"One of the priorities of the Concept Plan of the Cedar Cottage 
Neighbourhood Improvement Program as approved by City Council 
in November, 1974, is the improvement of the social facilities 
within the area. A sum of $488,000.00 was allocated within the 
N.I. P. budget for this purpose. 

"In June, 1975, the Cedar Cottage Planning Office was approached 
by the Brant Villa Day Care Society, 4103 Brant Street, with a 
request for financial assistance for the physical improvement of 
the Day Care facility. This request was forwarded to the Cedar 
Cottage N.I. P. Committee. Following two months of discussion, 
the Committee passed the following resolution: 

'THAT this Cedar Cottage Neighbourhood Improvement Program 
Committee recommend to City Council that a sum not to ex- 
ceed $10,000.00 be allocated for improvements to the faci- 
lities, grounds, landscaping and some furnishings to the 
Brant Villa Day Care Centre.' 

"The improvements to this Centre would involve: 

"(i) physical external improvements (landscaping, play area, 
canopy) 

(ii) indoor and outdoor equipment 

"During the course of these discussions a number of contractors ' 
estimates were forwarded regarding the physical improvements. 
Estimates for equipment were based on list price, (see attached) . 
The funding recommendation is based on these estimates but it has 
been made clear to the Society that further landscaping estimates 
are required. The Director of Planning feels that proper proce- 
dure would be to deal with the external improvements on a contract 
basis but to have the indoor equipment purchased through the City 
and forwarded to the Day Care Centre. This would ensure proper 
handling of funds and somewhat lower costs. C.M.H.C. agrees to 
this procedure as does the Brant Villa Day Care Society. 

"Site inspection by staff of the Cedar Cottage Planning Office 
showed that the lack of external improvements do present a bleak 
environment for day care usage. Enquiries with the Provincial 
Department of Human Resources indicated there were no provincial 
funds forthcoming, (see attached) . 
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This day care centre is one of 11 that have been situated on 
various vacant city-owned lands or park sites according to 
Council resolution of April 23, 1974. All sites are leased to 
the Provincial Government on a two year basis for $1.00/year. 
I It is our understanding that the Province intends to reapply 
I for extensions on all leases for a further two years following 
I the termination of the present leases. This particular site lies 
I immediately north of the Brant Villa Federal/Provincial housing 
I project and the Centre serves that project as well as the sur- 
j rounding community. There are no existing or proposed plans to 
use this site for any use other than day care, and the day care 
serves the community well from this location. Therefore, if 
funds are approved for improvement to this Centre it is recommend- 
ed that the next renewal of the lease be for a minimum term of 
j 5 years to ensure fuller use of the facilities provided by these 
i funds. Through N.I. P., total cost to the City for this project 
! would be $2,500.00. 

"The Director of Planning recommends; 

I 

"1. That Council authorize the appropriation of a sum not to 
exceed $10,000. 00 from the Social Facilities Accovint of 
the Cedar Cottage Neighbourhood Improvement Program for 
purposes of physical improvements to and some equipment 
for the Brant Villa Day Care Centre. Through N.I. P., the 
costs would be borne as follows; C.M.H.C. - $5000 (50%) 

Province - $2500 (25%) 
City - $2500 (25%) 

"2. That Council authorize the purchasing division to purchase 
indoor and outdoor equipment as listed in Appendix I as 
well as a suitable vacumn cleaner, folding door and wall 
covering. Discussion should take place with the Day Care 
Society and the Cedar Cottage Planning Office prior to 
purchase . 

"3. That Council authorize the Supervisor of Property and 

Insurance to enter into a lease arrangement for a mini- 
mum term of 5 years on the property concerned following 
termination of the existing lease." 

i 

The City Manager RECOMMENDS that the report of the Director of 
planning be approved. 

CONSIDERATION 

8 . 19 75 Neighbourhood Improvement Program . 


The Director of Planning reports as follows: 

"On December 17, 197't, City Council approved the recommendations of the 
Standing Committee on Community Development to: 

1. Request from the senior levels of government $3 Million 
for the 1975 Neighbourhood improvement Programs and 
another $120,000 for the site clearance program, and; 

2. Approve the City's portion of the 1975 N.I. P. in an 
amount up to $1,300,000 (up to $1,100,000 would be 
for the Neighbourhood improvement Program and $200,000 
for site clearance). 

3. Council at the same time deferred consideration of 
Mount Pleasant and Dowtown East Side as N.I. P. areas 
for 1975. 
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i 

i On February 18, 1975 upon the recommendation of the Director of Planning, 
a special meeting of the Planning and Development Committee was held to 
consider requests for N.I. P. allocations from various neighbourhoods. 
Discussions occurred with representatives of the: 

1. Hastings-Sunrise Action Council 

2. Mount Pleasant Citizen's Committee 

3. Downtown Eastside Resident's Association 
k. Action Now 

5. Grandview-Wood lands Area Council 
I 6. Marpole-Oakr idge Area Council 

I At this meeting, requests were made for full-scale local area planning programs, 
i as well as Neighbourhood improvement Programs. The Committee requested the 

Director of Planning, in consultation with the Director of Social Planning, to 
i recommend areas in which the Neighbourhood Improvement Program should be implemented 
in 1975- This report was also to include recommendations on necessary staff and 
suggestions on actions which could be taken in those areas not chosen for N.I. P. in 1975- 

I 1975 N. I .P. Al locations 

On September k, 1975, Central Mortgage and Housing Corporation announced a 
$1,125 Million N.I. P. grant to the City of Vancouver (see Appendix I). Of this 
amount, $125,000 has been allocated as the Federal contribution to the Strathcona 
Community Centre. A further report for the Strathcona Centre will be forwarded 
at a later date. The total Senior Government contribution, therefore, would be 
$1.7 Million. The City's share of the total would be 25%, or 62i% depending on 
the category of project undertaken, but would not exceed $1.3 million allocated 
by Council on Dec. 17, 1974. 

: This has followed negotiations between the senior levels of government and the 
I City Planning Department. These negotiations have also discussed the appropriate 
areas of the City that are acceptable to the Federal and Provincial Governments. 

I 

j It should be noted that the allocations are less than requested. The initial 
stages of the planning process will investigate if the funds are sufficient 
to complete the desired projects within the tentative boundaries of Mt. Pleasant 
and the Downtown East Side. 

II Recommended N.I. P. Areas i-n 1975 

The Planning Department report. Neighbourhood Improvement in Vancouver , identified 
a number of potential communities that could benefit from the N.I. P. Based upon 
the analysis that was completed in preparing this report and submissions from 
various neighbourhoods, it is recommended that Mt. Pleasant and the Downtown East 
Side be designated N.I. P. areas for 1975. 


In general, the boundaries of these areas are indicated on Appendix II; 
the exact boundaries will be refined as the planning process advances 
in these neighbourhoods. 

It should be strongly emphasized that the N.I. P. is not a substi- 
tute for local planning efforts. Both of these areas are extremely 
complex from both a social and physical point of view and should 
involve eventual recommendations on land-use, zoning, transportation, 
socio-economic characteristics of the population and so on. Cedar 
Cottage, originally an N.I. P. area, has been required to deal with 
complex transit questions that will affect the future of the community. 
This type of effort will also be particularly true in the Downtown 
Eastside where complex interrelationships with the Downtown, Gastown, 
the Port, etc. must be examined and resolved. 

The N.I. P. which deals only with funding community facilities and 
services will not be able to deal with the long-term viability of 
these neighbourhoods, or the process involving its residents in 
these decisions. 
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III Inter-Departmental Liason 

The co-ordination of N.I. P. in 197^ has been the responsibility 
of the City Planning Department. This has related to obtaining 
senior levels of government approval and funding, working in the 
areas, developing implementation policies and involving local 
residents. During 1975 this role is believed to be the most 
appropriate for the program. To facilitate planning, budgeting and 
implementation, a staff committee has been established to co-ordinate 
N.I. P. projects under the Chairmanship of the Director of Planning. 

Experience in the 197^ programs in Cedar Cottage and Kitsilano 
indicated that other department and board input will be required 
in the planning and evaluation stages. Particularly in 197^ the 
Parks Board has had a major role to play in the N.I. P. 

In the Downtown Eastside, the Social Planning Department will have 
a major role to carry out due to their knowledge of the area and 
experience they have had with the residents. The Social Planning 
Department will be asked to take a considerable role in the N.I. P. 
here within the process and program that is established. 


IV Staff Requirements 

Experience in 197^ has shown that the administration of each of these 
two programs will require a Planner and a Planning Assistant for 
each program. These positions will require automobile allowance to 
attend meetings in the area. 

in addition, it is possible that a site office of some type will 
be necessary in both communities. This will provide not only contact 
with residents of the community, but will assist C.M.H.C. in 
advertising and taking applications under the Residential Rehabili- 
tation Assistance Program (R.R.A.P.). Requirements for the site 
offices and possible secretarial assistance will be reported on at 
a later date after further contact with the community is completed. 


Additional staff may be required by other Departments to implement 
various projects arising out of N.I. P. and to provide input into 
the planning process. All staff and operations are cost share- 
able. The only restriction is that Planning portion of all projects 
is limited to 8% of the total allocated funds. Our Planning expenditure 
to date in the 197^ program is just over 2%. 

V 1975 Program Changes 

During 197^f fund allocations were made to the areas before planning 
was initiated. During negotiations with C.M.H.C, they have agreed 
that preliminary planning and priority setting by the areas can 
proceed before allocations are made; this will improve allocation 
of funds to the areas. 


Additionally, it appears that site acquisition for housing purposes 
will not be permitted through the N.I. P. in 1975- 
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Vl Areas Not Selected for N.I. P . 

Hastings-Sunrise, Grandview-Wood lands, and Marpole-Oakr idge were 
not selected as N.i.P. areas for 1975. The following actions are 
suggested for these communities: 

1. Grandv i ew-Wood 1 ands : City Council has approved an area 
planning program for the area. it is expected that part 
of Grandview will be recommended as an N.I.P. area in 
1976. A report on staffing, terms of reference, etc., 
for Grandview-Wood lands is forthcoming in September. 

2. Hastings-Sunrise : The Planning Department will continue 
to monitor planning and development issues and provide 
limited assistance to this area with existing in-house 
staff. it should be noted that only the northwest portion 
of Hastings-Sunrise was identified as an N.i.P. priority 
area . 

3. Marpole-Oakr idge : The Planning Department will continue 
to monitor planning and development issues and provide 
limited assistance to this area with existing in-house 
staff. 

It should be noted, however, that this will be minimum 
service and will not approach the level of service pro- 
vided through a Local Area Planning program." 


It is therefore recommended that: 

1. The Downtown Eastside and Mount Pleasant be approved as Neighbour- 
hood Improvement Program for 1975- 

2. City Council approve the positions 6f a Planner and Planning Assistant 
for each of the N.I.P. areas, and that the Director of Personnel 
Services classify the positions and submit his recommendation to the 
City Manager for approval. (This is a cost shareable item). 

3. That Auto Allowance be approved for the two positions in each area 
on an intermittent basis (approximately 50 miles per month 

- $8.50 each) 

^. City Council approve the expenditure as outlined in Appendix III. 

The Director of Finance notes that City Council approval of $1,300,000 for 
the 1975 NIP was predicated upon senior government contribution of $3,000,000. 
In view of the current senior government contribution of a maximum of 
$1,700,000, I would recommend a proportionate reduction in the City's con- 
tribution from $1,300,000 to $735,000. 


The City Manager notes that on August 12, 1975, Council approved the following 
recommendation of the Standing Committee on Planning and Development, regarding 
the Planning Department's work program: 

"THAT the Work Program Objectives of the Planning Department for 
the period July to December 1975 as set out in the report of the 
Director of Planning dated July 17, 1975 be approved on the 
understanding that the objectives will be carried out by existing 
and approved staff . " 


Cont' d. 


Manager's Report, October 17, 1975 


(BUILDING 


- 11) 


Clause No. 8 Continued. 


The work program for the Area Planning Division included: 


3. b. 


Initiation and implementation of Local Area Planning and 
Neighbourhood Improvement Programs for Mt . Pleasant and 
Downtown East Side." 


The City Manager further notes that the anticipated work programs in Kitsilano 
and Cedar Cottage appear to require nominal input from professional planners 
towards the end of the year, and that both areas have planners assigned to 
them. Furthermore, one of these planners has been partially occupied in the 
Downtown East Side. 

In view of the foregoing, and noting the comments of the Director of Finance, 
the City Manager submits the report of the Director of Planning for Council's 
CONSIDERATION. 
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I RECOMMENDATION 


i 1 . Bus Shelters 

The city Manager sulmits the following report of the City Engineer: 

"In the Council resolution of August 26, 1975, approving the recommen- 
dation of the Planning and Development Committee of August 14, 1975, the Engi- 
1 neering Department is instructed to report back to Council on the matter of the 
i installation of six bus shelters by the J.C. Decaux Company of Paris, France. 
At that time it had been decided by Council that a local Company - Seaboard - 
would install two prototype bus shelters on Granville Mall and that the J.C. 
Decaux Company would install six shelters on a test basis throughout the city. 

i 

With regard to the Seaboard shelters. City costs and locations were 
1 clearly established and the installation is in process. With regard to the 
[ J.C. Decaux shelters, it was left to the City Engineering Department to find 
: six appropriate locations and work out cost-sharing arrangements with the J.C. 
i Decaux Company in more detail for report back. The six locations selected are: 

1. 1055 West Georgia Street at Royal Centre 

2 . Southwest corner of Burrard and Robson Streets 

3. Hastings Street at Abbott Street 

4. Broadway west of Balaclava Street 

5 . Broadway vest of Cambie Street 

6 . Hastings and Nanaimo Streets . 

These locations attempt to maximize usage by patrons. Accordingly, major transit 
routes are used and locations having high pedestrian and boarding volumes have 
! been selected. The J.C. Decaux Company has requested that one of the shelters 
be of double length to illustrate the modular capabilities of their design. It 
was also proposed that one of the shelters contain an information kiosk, which 
was one of their normal designs, and that this kiosk be used by the Vancouver 
Arts Council on a test basis at no cost to the Arts Council. Unfortunately, 
Decaux have discontinued their information kiosk shelter . 

In approving the report of August 11, 1975, to the Planning and 
Development Committee Council has given preliminary approval to the expenditure 
of $500 per shelter (total $3,000) for electrical hookups and installation. The 
Director of Finance at that time reported that funds were available frcm Con- 
tingency Reserve for this purpose. Tlie j.c. Decaux Company will bear the full 
! costs of the shelters themselves. In the event that the City decides not to 
j proceed with the full Decaux proposal of 300 shelters, Decaux have stated that 
i they will remove the six prototype shelters at no cost to the City. Accordingly, 

there would be no further costs to the City in connection with the pilot proposed. 
1 As was noted in a previous report to Council on this matter the J.C. Decaux 

Company have asked that they be permitted to install 300 bus shelters throughout 
the city at no cost to the City in exchange for the exclusive right to have 
advertising in these shelters. The Planning and Developnent Committee did not 
approve the proposal but rather approved six pilot shelters being constructed 
I for evaluation with no promise to accept the proposal . 

The Decaux Ccmpany have requested that they be permitted to install 
one directional signpost at no cost to the City and subject to removal at the 
j City's request should the full proposal of Decaux not be accepted. This sign- 
! post will show directions to major locations in the city such as the Queen 
Elizabeth Theatre, P.N.E., etc. It is proposed that this directional 
signpost be installed at Granville and Georgia Streets on a pilot basis. The 
Engineering Department has no objection to this location. 


(FIRE - 1) 
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(FIRE - 2) 


The Decaux Company have also requested pemission to install one 
city indicator. This indicator is a two-sided sign located at street level 
with a civic map on one side and advertising on the other side. In this case 
it is proposed that the civic map be for Gastown since merchants in this area 
have requested such a map and that the other side advertise civic functions and 
those being held at the Queen Elizabeth Theatre, etc. Again, the city indicator 
would be installed on a pilot basis entirely at the cost of J.C. Decaux and 
would be removed at no cost to the City should their proposal not be accepted. 

It is RECOMMENDED that 

1. the proposed six pilot bus shelters be installed at the locations 
noted in this report. Five of these would be the standard Decaux 
shelter and one of them would be a double modular arrangement. 

2. the cost of the electrical connection and part of the installation 
cost be provided frcxn Contingency Reserve. The City's part of the 
cost would be $3,000, the cost of the shelters themselves and all 
maintenance to be borne by the J.C. Decaux Company. 

3. the installation of one directional signpost located at Granville and 
Georgia Streets be approved on a pilot basis. All costs to be borne 
by J.C. Decaiax Company . 

4. a city indicator containing a map of Gastown and advertising of civic 
functions be approved for installation in the Gastown area. All costs 
for installation and removal of this pilot to be carried by the J.C. 
Decaux Company . " 

The City Manager RECOMMENDS that the above report of the City Engineer 
be approved . 


FOR COUNCIL ACTION SEE PAGE(S)^£^ 
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FINANCE MATTERS 


RECOMMENDATION 

j 1. Additional Chemist for City Analyst's Laboratory . 

I 

i The Medical Health Officer reports as follows: 

"The professional staff of the City Analyst's laboratory currently Is 
comprised of the City Analyst, the Assistant City Analyst and four 
Chemists. The most recent staff addition was In April, 1971, when a 
Chemist was added on a temporary basis. This position has been retained 
since that time. 

Work Load 

Since staff was added In the 1971, the work load in the Coroner's 
toxicology section has Increased substantially, as shown below: 


Year Coroner's Cases 

1970 1,451 

1971 1,863 

1972 1,947 

1973 2,276 

1974 2,434. 


In order to cope with this Increased work load, overtime expenditures 
totalling $10,565, for the period January 1 to August 31, 1975, were 
Incurred. 


I am advised by the Administrative Analyst that: 

A. The cost of an additional Chemist for two months of 1975 will be 
$3,109; for 1976, $20,050 (Including fringe benefits, excluding 
C.O.L.A.) ; 

B. The Chemists' salaries are currently under review by the Director of 
Personnel Services. 

I RECOMMEND that one additional Chemist position be established In the City 
Analyst's Laboratory on a permanent basis, and the existing temporary 
Chemist position be made permanent." 

The Comptroller of Budgets advises that If this report Is approved, the 
source of funds will be Contingency Reserve. 

A copy of this report has been forwarded to the V.M.R.E.U. 

The City Manager RECOMMENDS approval of the foregoing report of the Medical 
Health Officer. 



Cont ' d. 
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BOARD OF ADMINISTRATION 


PROPERTY MATTERS 
Aupiust 7, 1970 


The Board considered matters pertaining to Properties and submits the 
following report. 


SUNDRIES 

CONSIDERATION 

1 . Request to cancel Sale of Single Family 

Residential Lot 77, D.L. 339, Southeast Sector 

The Supervisor of Property and Insurance reports as follows: 

"Resolution of Council dated July 9, 1970, approved the sale of 
Lot 77, D.L. 339, to Mr. Gordon D. Miller in the ainount of 
$15,200.00 on City terms. In a letter received July 28, 1970, 
Mr. Miller has advised the Supervisor of Property and Insurance 
that, due to economic conditions, he would be unable to proceed 
with the development of the subject property. He has also asked 
that his deposit in the amount of $760.00 be returned. 

Council is advised that the application to purchase which was 
completed by Mr. Miller, states that 'if the purchaser does not 
make the cash payment or down payment referred to within ll|. 
days after the date of acceptance of the offer by Council, the 
deposit will be forfeited to the City and the agreement can- 
celled'. The application further states that 'I understand and 
agree that my offer may not be withdrawn on or after the day 
advertised for the opening thereof. 

It is noted that Council in recent weeks has dealt with two 
similar requests for cancellation of sales in the Southeast 
Sector, in each case the request was granted." 

Your Board 

Submits the above report to Council for CONSIDERATION. 


m ADOPTiO!^ SEE ?AGE(S^..JI1 
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2. Park Board - Staffing ( Building Service Worker at Grandview 
Community Centre) . ~ 

The Administrative Analyst reports as follows: 

"in 1969, the Building Service Worker at the Grandview Community Centre was 
■eclassif ied as an Iceman-Janitor. The establishment of a permanent 
Iceman-Janitor reduced the need for casual help in the rink, but necessitated 
:he employment of casual help at the community centre. 

At the present time, a Building Service Worker has been employed on the 
i:asual payroll, on a full-time basis. It is proposed to re-establish the 
l)ermanent position of Building Service Worker at the community centre. 

Comparative costs of the proposal are as follows: 

1975 

(2 mos.) 1976 

Casual payroll $1,895 $12,123 

Permanent Position * $1,827 $11,650 

(*Costs at mid-range, including fringe benefits but not C.O.L.A.) 

'. RECOMMEND that a Building Service Worker position be established at Grandview 
community Centre, following classification by the Director of Personnel Services. 

7unds have been provided in the Park Board budget, in Casual Payroll Accounts. 

A copy of this report has been provided to the V.M.R.E.U." 

The City Manager RECOMMENDS approval of the foregoing report of the 
Administrative Analyst. 


CONSIDERATION 


3 . Canadian Memorial Swimming Pool - Request for Grant . 


The following report has been received from the Director of Finance. 

"Mr. Kenneth A. Wotherspoon, on behalf of the Canadian Memorial Church Board, 
has written to Council requesting a $10,000 Capital Grant for renovation and 
maintenance work on the Canadian Memorial Pool. His letter is as follows: 

'Since 1923 Canadian Memorial has operated a swimming pool for the 
people of Vancouver. The costs of maintenance and operation have 
all been borne by the congregation. 

In recent years our Board has felt the burden of increasing costs 
particularly as the need for repair and renovation have become 
evident. If the pool is to remain open in the future to serve the 
community as it has in the past we realize we must look to the 
community for assistance. 

At a meeting last spring between our Property Committee and some 
Parks Board officials including chairperson May Brown, it was 
suggested that our pool is a viable resource for the city in that 
we have served around 1,000 swimmers per year; also its geographical 
location and its attractiveness for Beginners' make it unique in 
the area. On the advice of this meeting we proceeded with some 
renovations and made an application for a grant from the Provincial 
Government's Community Recreational Facilities Fund. We received 
the enclosed letter in response. 
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We now turn to you for the assistance we need to keep our pool oper- 
ating. This does not seem to be an unreasonable request because 
this is the first time since 1923 that we've asked for assistance 
in a project which has been an integral part of this city's rec- 
reational life. 

The cost of the renovation work carried out this past sumner has not 
exceeded $10,000. The persons from the Parks Department have advised 
us that our basic plant and equipment are in good shape. Operation- 
ally we are still able to break even on the costs and are feeling 
pleased that our swimming staff are proficient and yet willing to work 
for less than those at the city's other pools. 

We'll be pleased to hear from you.' 

Canadian Memorial asked for, but did not receive help from the Provincial 
Recreation Facilities Fund as it appears that the work is outside the terms 
of reference of the fund. 

Before dealing with the matter. Council may wish more detailed technical infor- 
mation, perhaps a review by the Construction and Maintenance Division of the 
Department of Permits and Licenses. Further, Council may also wish to have 
a report from the Park Board with respect to how the Canadian Memorial Swimming 
Pool and its program fit into the total community recreation function that has 
been studied by the Task Force on recreation services and by the Park Board, 
which is currently being dealt with by Council. Council would then be in a 
better position to determine whether the request of Canadian Memorial Church 
fits into the overall concept of the City's functional responsibilities of 
recreation in this city." 

Your City Manager submits the above report of the Director of Finance 
to Council for CONSIDERATION. 


CONSIDERATION 

4 . Conference- Symposium on Master Planning for Community Fire 
Protection . 

The Fire Chief reports as follows: 

A three day Conf erence-Symposiiim is to be held October 28, 29 and 30 
in Orlando, Florida on Master Planning Techniques and Procedures for 
Fire Protection and the Fire Chief recommends the Fire Department 
Analyst attend. 

The City of Vancouver would benefit from the information to be 
presented at this Symposium, which is designed to "provide a 
dialogue of information on master planning techniques among fire 
prevention attendees and provide an opportunity to learn the 
importance and procedures of effective master planning and learn 
some of the newest methodologies being developed for master 
planning." The Symposiiom's purpose is to initiate the process of 
implementing refined fire protection practices at the local level. 

The agenda has been developed by the National Fire Protection and 
Central Administration, United States Department of Commerce from 
NFCA study grants on master planning methodologies. 

The program includes such topics as: 

Planning for Fire Station Location, Description of the NFPCA 
Master Planning Methodology and Standards in Community Fire 
Protection Master Planning. 
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Clause No. 4 Continued. 


COSTS TO THE CITY 

There is no conference fee other than the cost of two lunches 
and dinners that is part of the schedule. One day traveling 
time to and from the conference-symposium would be required. 

5 days leave of absence with pay 
Conference meals $ 33.00 

Air fare 360.00 
Meals 3 days 

@ $15.00 per diem 45.00 
Hotel 4 nights 

@ $30.00 120.00 

TOTAL $558 . 00 


As this symposixam was not anticipated no funds were provided in 
the Fire Department Budget. The Comptroller of Budgets advises 
that if approved, the source of funding would be Contingency 
Reserve. 

The Fire Chief recommends approval be given for the Fire 
Department Analyst to attend the Conference-Symposium on Master 
Planning for Fire Protection and funds in the amount of $558.00 
be Contingency Reserve. 

The City Manager submits the recommendation of the Fire Chief 
for the CONSIDERATION of Council. 


RECOMMENDATION 

Continuation of Appointment to Royal Commission on Family and 
Children's Law. 


The Medical Health Officer reports as follows: 

City Council on December 18, 1973 approved leave of absence for Mrs. Mish Vadasz, 
Senior Social Work Consultant, to take up an appointment with the Royal Commission. 
Mrs. Vadasz served in her role as a Commissioner until May 30, 1975, on a full 
time basis. All salary costs were recovered in full from the Attorney-General's 
Department. 

Effective August 1, 1975 the Attorney-General requested that Mrs. Vadasz be allowed 
to join the 'Implementation Team' of the Royal Commission on Family & Children's 
Law to implement the recommendations of the 4th Report. The team is responsible 
for planning facilities and resources for juveniles, and for expanding the Unified 
Family Court around the province. 

After carefully considering this request Mrs. Vadasz, in concert with the Director 
of Mental Health Services, agreed that Mrs. Vadasz' continuation in the role of 
Commissioner working with the 'Implementation Team' would be a valuable resource, 
not only to this Department but to the City of Vancouver and the community at large. 

The Family & Children's Law Commission has placed on file with the Health Department 
agreement that salary costs for time worked will be paid in total by them. Effective 
August 1, 1975 until approximately December 31, 1976, Mrs. Vadasz will be working for 
them four days out of every five. 
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Your Medical Health Officer RECOMMENDS: 

1. that Mrs. Vadasz be granted leave of absence with pay to 
December 31, 1976 to complete her appointment to the 
Royal Commission on Family & Children's Law; 

2. that Mrs. Vadasz be retained on the City of Vancouver 
payroll and that all costs for salary and fringe benefits 
be recovered in total from the Family & Children's Law 
Commission. 


The City Manager RECOMMENDS that the recommendation of the Medical Health Officer 
be approved. 


6. Britannia Community Services Centre - Staff and Budgets . 

City Council, at its meeting of September 16, 1975, considered the 
following report: 

' The Administrative Analyst reports as follows: 

"On June 17, 1975, City Council approved the staffing for the Park Board and 
the Britannia Society, at the Britannia Community Services Centre. In that 
report, responsibility for the Cashiers and Attendants at the ice rink and 
swimming pool was vested in the Park Board. Subsequent investigation has 
shown that improved security and financial administration would be achieved by 
placing this staff on the Society's payroll, reporting to the Society's 
accountant . 

I recommend that the following staff and funding be transferred from the 
authorized Park Board complement to the Britannia Society's staff: 



Pay- 

1975 




grade 

(3 months) 


1976 

Cashier/Clerk Typist (rink) 

10 

$ 2,475 

$ 

10,550 

Rink Attendant (30 hrs./week) 

10 

1,533 


6,521 

Cashier/Clerk Typist (pool) 

10 

2,475 


10,550 

Cashier (30 hrs./week) 


1,235 


5,304 



$ 8,718 

$ 

32,925 


(All staff at mid-step, including fringe benefits but not COLA.) 
The V.M.R.E.U. has received a copy of this report." 


The City Manager RECOMMENDS that the foregoing recommendation of the Administrative 
Analyst be approved. ' 

At the request of the Vancouver Municipal and Regional Employees' Union, 
Council referred the report to the City Manager, for discussion with the 
Union. Subsequent discussions ensued and the Union have now indicated 
their concurrence. 

The City Manager RECOMMENDS approval of the foregoing report of the 
Administrative Analyst. 
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The Fire Chief and Director of Personnel Services report as follows: 

"At its meeting of January 28, 1975 City Council approved the recommendations of 
the Finance and Administration Committee concerning Fire Department manning 
requirements, one of which was: 

(iii) That the uniform strength of the Fire Department be increased 
: by 16 men effective upon adoption of this report. 

This addition was required due to increased vacation and long service leave 
entitlement which had occurred since 1970, as well as a deteriorating situation 
with respect to absence because of illness and injury. At the time of that report, 
1975 negotiations had not been concluded, and therefore, calculations were based 
on the provisions of the 1974 Collective Agreement. 

As pointed out in the report of the Director of Personnel Services entitled "1975 
Arbitration Award - Vancouver Policemens' Union and Vancouver Firefighters' Union" 
1 which Council received for information at its meeting (In Camera) of August 26, 
1 1975 the arbitration award for Firefighters resulted in improved provisions for 
; vacation leave as well as long service leave and in an increase in time off for 
j Statutory Holidays. 

i The purpose of the present report is to inform Council of the impact of the award 
j on manpower requirements and to recommend an increase in staff in order to 
maintain the present level of service : 

j 

I (1) Statu to iry Holidays 

The 1974 Agreement provided for time off equivalent to 8 duty shifts in 
{ lieu of the 11 Statutory holidays. This time off is taken immediately 

i after the Firefighters' annual vacations. The arbitration award improved 

this provision by increasing the number of duty shifts off from 8 to 11 
and by adding a clause granting an additional duty Shift off for any 
further Statutory holiday declared by the Municipal, Provincial or Federal 
governments. If one assumes that the Federal government will proclaim 
'Heritage Day' in 1976 as seems very possible (see note re Heritage Day in 
Section 2 (b) below) , the total result of these improvements is estimated 
to be 3004 more duty shifts off in 1976 than in 1975. 

(2) Vacation Entitlement 

The arbitrator improved vacation provisions in several different respects, 
the result of which is a substantial increase in the total amount of time 
during which men will be absent from duty on paid vacation leave. 

(a) Basic Vacation Provisions - Whereas vacation provisions had been 

expressed in terms of "calendar days off" in previous Agreements, the 
Arbitrator ruled that for the majority of the uniformed staff (i.e. the 
Firefighters and operational ranks above, commonly known as 'Group 
I' employees), time off is now to be expressed in terms of duty shifts. 
This alone results in an increase in time off. For example, a 
Firefighter who in 1974 was entitled to 14 calendar days off (an average 
of 84 working hours) is now entitled to 8 duty shifts (96 working hours) . 
Also, the years of service requirements to qualify for 12 and 16 duty 
shifts off were each reduced by one and in the 21st year of service 
members now receive 20 duty shifts. The estimated increase in time 
off over 1974 for Group I employees due to these changes is 1211.5 duty 
shifts. 
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(b) Vacations to Commence on 'First Duty Shift Back' Basis 

The arbitration ruled not only that vacation entitlement be measured 
in terms of duty shifts, but also directed that a member's vacation 
must commence on the first duty shift on which he would otherwise have 
been scheduled to return to work following his regular days off. Under 
the previous system of calendar day entitlement, this would very often 
not occur. This award has necessitated the drawing up of a coirpletely 
revised method of vacation scheduling for 1976. (Note: By assuming 
the proclamation of 'Heritage Day', and therefore 12 duty shifts off 
for Statutory Holidays rather than 11, it has been possible to build 
certain efficiencies into the schedule which otherwise could not have 
been accomplished) . The revised schedule has not yet been finalized 
and will require Union approval prior to implementation. It is 
therefore not possible to provide an estimate of the additional manpower 
required as a result of this portion of the award. However, it is 
entirely possible that the new schedule will produce a need for more 
men over and above the number recommended in the summary of this report, 
and we will be reporting to Council further on this matter at a later 
date. 

(3) Long Service Leave 

The 1974 Collective Agreement provided for 28 calendar days' paid long 
service leave after 25 years' service, to be taken before the conpletion of 
30 years' service and each sx±)sequent five year period thereafter. The 
arbitrator reduced the initial service requirement for this leave from 25 
to 20 years. It is difficult to be accurate in estimating how much of 
this time off will be taken in any one year, since it is taken at any time 
during the five year periods at the option of the members. However, if one 
assumes that 20 percent of those who are now eligible for the leave will 
take it in 1976, then the increase for Group I employees due to the award 
would be 98 duty shifts. 


SUMMARY AND RECOMMENDATIONS 

In summary, the arbitration award has produced the following projected increases 
in time off provisions for Group I employees in 1976: 


Item 

Statutory Holidays 
Vacations 

Long Service Leave 
Total : 


Increase in Duty Shifts Off 
Due to Arbitration Award 

3004.0 
1211.5 
98.0 


4313.5 


If the present manning strength per shift is to be maintained without resorting 
to substantial overtime payments, then additional manpower will be required to 
make up this shortfall. The calculation below represents the number of First Year 
Firefighters which would have to be hired in 1976 in order to maintain present 
manning strength: 


1 Man = 
Less 

Balance 


182.5 duty shifts per year 

12.0 duty shifts Statutory holidays 

8.0 duty shifts vacation 

5.0 duty shifts absenteeism 


157.5 working duty shifts for 1st Year Firefighter 


Additional men required in order to maintain a manning strength of 
at least 144 men per shift: 


4313.5 
157.5 


27.4 


Plus Group II 
requirement 

Total 


27.7 Men 
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It should be noted that the above figure is conservative in that it does not 
allow for further increases which will be needed in 1977 and subsequent years 
as the new men gain seniority and thus more time off entitlements. This report 
also assumes that absence due to illness and injury will remain at their present 

I levels, an assumption which appears justified since there has as yet been no 

j significant change from the 1974 experience. 

I 

We therefore RECOMMEND that, in order to compensate for the effects of the 

1975 arbitration award and to maintain approved firefighting standards of service: 


(1) The uniformed strength of the Fire Department be increased by twenty-eight 
(28) men, effective not later than November 17, 1975 in order that their 
initial training can be completed by January 1, 1976. 

(2) The funds required for the balance of 1975, estimated at $38,892 
be provided from Contingency Reserve. (It is estimated that the 
annual recurring salary and fringe benefit costs, calculated at 
the current rate for a 4th year Firefighter, will be $317,774). 

The City Manager RECOMMENDS that the recommendation of the Fire 
Chief and the Director of Personnel Services be approved. 

RECOMMENDATION 

8 . Fire Department - Staffing . 


The City Manager has received the following report from the Administrative 
Analyst: 

"The store section of the Fire Department administration was increased from 
one to two Clerks in 1950, and is responsible for maintaining a stock of 
emergency equipment, janitorial supplies, stationery, etc. It also 
maintains the necessary records of stock, processing of all purchase 
requisitions, maintaining the clothing sizes of all uniformed staff 
and the purchasing and issuing of uniforms. 

In the last 25 years, the number of Fire Fighters has increased from 526 to 
771 (47% increase); the number of fire halls has increased from 18 to 20 
(11% increase); and the hours of work have decreased from 37% to 35 hours 
per week. The mix in uniform items issued has changed radically, and has 
become significantly more complex. 

The two employees responsible for this work are long-term employees — one 
having started in 1946, the other in 1956. Consequently, their vacation 
entitlement has reduced the time available to carry out the above duties. 

The cumulative effect of the foregoing is an increase of 49% in the volume of 
work and a decrease of 13% in the time available to do the work. The net 
effect of these two factors is an increase of 72% in workload. 

In view of the foregoing, the Fire Chief has requested a staff increase of 
one Clerk in this section. I concur with this request, and report that 
the estimated cost would be $1,758 for two months in 1975 and $11,249 for 
1976 (salary at mid-range, including fringe benefits but excluding C.O.L.A.). 
Non-recurring costs for furniture have been estimated at $375. The 
Comptroller of Budgets reports that there are sufficient funds within the 
1975 Fire Department budget to cover the 1975 costs of salary and furniture. 

A copy of this report has been provided to the V.M.R.E.U." 

The City Manager RECOMMENDS approval of the foregoing report of the 
Administrative Analyst. 
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INFQRI'IATION & RECOMMENDATION 

9 . Downtown Parking Corporation Budget for Year Ended March 31 , 

1976, and Results of Operations for Year Ended March 31, 1975 . 

The following report has been received from the Director of Finance: 

"In accordance with Section 25.03 of the Agreement between the City of 
Vancouver and the Downtown Parking Corporation Limited, the Corporation is 
required to report its operating budget to the City of Vancouver (Council) 
for Information. This refers to the Operating Budget. The Capital Budget 
is to be reported to Council for approval or otherwise, but we have not yet 
received it and it will be reported to Council when it is received. 

The agreement requires the budget and hence the net profit to be calculated 
in a particular manner which is not quite in accordance with normal accounting 
practice but suits the relationship between the Corporation arid the City. The 
net profit, as calculated under the agreement, allows the deduction from opera- 
ting profits of amounts required to repay the debenture debt of the Corpora- 
tion. The effect of this is to provide for the retention of cash in the Cor- 
poration for the payment of their tax refund note liability and to provide 
capital for expansion. 

The budget for the year ended March 31, 1976, is attached to this re- 
port as an Appendix and indicates an estimated net profit for the year of 
$100,459.00. This is after allowing for debenture repayment of approximately 
$97,000, which result in a true accounting profit of approximately $200,000. 

For the year ended March 31, 1975, the Corporation had a net profit cal- 
culated as per the agreement, of $48,679. The Corporation has forwarded this 
amount to the City. I believe that the profits of the Corporation transferred 
to the City should be put in the City's Parking Sites Reserve and further, that 
the Parking Sites Reserve and the Downtown Parking Corporation assets should 
both be in the Property Endowment Fund. 

I therefore RECOMMEND 

1. that the profit of the Downtown Parking Corporation for the year ended 
March 31, 1975, be received and placed in the Parking Sites Reserve, and 

2. that the Parking Sites Reserve and the Downtown Parking Corporation properties 
be considered as part of the Endowment Fund. 

Further, submitted for the INFORMATION of Council is the budget for the 
year ended March 31, 1976, attached as an Appendix to this report." 

The City Manager supports the recommendations of the Director of Finance and 
submits the budget for the year ended March 31, 1976, of the Downtown Parking 
Corporation, to Council for information. 


CONSIDERATION 

10 . Legal Expenses - P.C. 3 64 Musgrave, R . 


The Director of Legal Services submits the following report: 

"The Vancouver Police Board at its meeting of September 25, 1975 
passed the following resolution: 

"A letter was received from P.C. 364 Musgrave, R. enclosing 
an account submitted by Mr . G. K. Macintosh of Farris, 
Vaughan, Wills, and Murphy, in the amount of $80.00 for 
services rendered on August B, 1975, in connection with 
the fatal shooting of Richard Petersen. 
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Moved : 

"That the account of Farris, Vaughan, Wills, and 
Murphy, in the amount of $80.00 for professional ser- 
vices rendered by Mr. G. K. Macintosh in acting for 
P.C. 364 Musgrave, R. on August 13, 1975, in connec- 
tion with the fatal shooting of Richard Petersen be 
forwarded to City Council with a recoitunendation for 
payment under the provisions of section 4 72 of the 
Vancouver Charter . " 

Carried. " ' 

Mr. Mcintosh attended at the Richmond Police Station at 5:00 
a.m. on August 13, 1975 to advise Constable Musgrave of his 
rights concerning the fatal shooting of Richard Petersen. 
The account rendered appears to be in order in the circum- 
stances . " 


The City Manager submits the report of the Director of Legal 
Services to City Council for its CONSIDERATION. 


RECOMI/IENDATION 

11. Interest on Prepayment of Property Taxes . 


The Director of Finance reports as follows: 

! "Section 412 of the Vancouver Charter enables City Council to determine 

by bylaw the interest rate and terms and conditions applicable to the prepayment 
of property taxes. 

On March 11, 1975, City Council passed Bylaw 4852 which amended the Tax 
i Prepayment Bylaw 4804 to change the interest rate payable by the City on 
' prepayment of property taxes to 5% per annum. This last change in rate was 
considered reasonable in light of the then prevailing short term interest 
rates. However, since that time, the short term interest rates have risen 
and, in my opinion, our current interest rate of 5% is not attractive to 
the average taxpayer. 

I therefore believe that the City should increase its payment interest 
rate to 7% per annum, a rate which is more representative of current market 
conditions. This rate to be effective on November 1, 1975. 

I have taken the liberty of requesting the Director of Legal Services 
to prepare the necessary amending bylaw and it is submitted to Council 
concurrently with this report. 

I therefore RECOMMEND that Council approve the increase in the interest 
rate payable by the City on tax prepayments from 5% to 7%, and amend Bylaw 4804 
accordingly, effective November 1, 1975." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Director of Finance be approved. 
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RECOMMENDATION 

12. Cancellation of Cleaning Contracts and Forfeiture of Performance 


The Director of Legal Services reports as follows: 

"The City of Vancouver enters into contracts for window cleaning 
and janitor services at various locations throughout the City. 
These contracts contain specifications and conditions to be met 
by the successful bidder. Our Building Construction & Maintenance 
Division regularly inspects the various premises to ensure the 
proper performance of the terms of the contract. A performance 
bond is required to be posted by each cleaning contractor. Should 
the contractor fail to meet the terms of the contract the contract 
is ccuicelled and the bond forfeited to meet the damages suffered 
by the City for the failure to perform. In this instance the 
bond posted was $3,000.00. It was duly converted and the damages 
have been calculated to be $1,264.33 leaving a balance of $1,657.07. 

Duly considering the terms of the contract and the amount of damages 
suffered, the Director of Legal Services concludes that it is legally 
proper for the City to pay $1,657.07 to the contractor and therefore 
RECOMMENDS that a cheque be issued for $1,657.07 payable to 
Vancouver Building Maintenance Ltd. in settlement of this matter." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Director of Legal Services be approved. 


13. Extension of Contract with University of British Columbia and 
City of Vancouver. 


The Medical Health Officer reports as follows: 

"Effective August 1, 1969, an Agreement was signed by the City of Vancouver and the 
University of British Colnobia to provide public health nursing time on an annual 
basis. Th° service provided is 100% recoverable from the University, 

A request has been received by the City of Vancouver for a further renewal of this 
contract for a period of twelve months effective September 1, 1975 to August 31, 
1976 (being the period during which this service is required by the University), 
with the necessary revisions to bring the terms of the letter of Agreement up to 
date. Two signed copies of the revised letter of Agreement have been forwarded by 
the University for signature of the Medical Health Officer, 

There will be no cost to the City of Vancouver to provide the part-time services 

of the Community Health Nurses during the period of the contractl and upon termination 

of the contract, the part-time positions will be terminated. 

It is requested that approval be given the Medical Health Officer to renew this 
Agreement, The Law Department has reviewed the Letter of Agreement and advises that 
its terms and conditions are acceptable to the City of Vancouver, 

The Cl>y Manager RECOMMENDS that: 

The Medical Health Officer be authorized to renew the Agreement to supply five 
Community Health Nurses to the University of British Columbia on a half-time basis 
for twfelve months, effective September 1, 1975 to August 31, 1976, at no cost to 
the City. 


Bond. 



424 


CITY OF VANCOUVER 

REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, August 18, 1970, in the Council Chamber, at 
approximately 9:30 A.M. 


PRESENT : His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 
Hardwick, Linnell, Phillips, 
Rankin, Sweeney and Wilson 

CLERK TO THE COUNCIL: R. Thompson 


PRAYER The proceedings in the Council Chamber were opened with 
prayer . 


'IN CAMERA' MEETING The Council agreed to an 'In Camera' 

meeting later this day. 


ADOPTION OF MINUTES 

MOVED by Aid, Adams, 
SECONDED by Aid, Sweeney, 

THAT the Minutes of the Regular Council meeting (including 
'In Camera'), dated August 11, 1970, be adopted, 

- CARRIED 


COMMITTEE OF THE WHOLE 

MOVED by Aid, Adams, 
SECONDED by Aid, Sweeney, 

THAT this Council resolve itself into Committee of the 
Whole, His Worship the Mayor in the Chair, 

- CARRIED 


DELEGATIONS 

Request for Grant: 

Society for Pollution and Environmental Control 


Mr, J, Marunchak appeared before the Council to support 
the Society's request for a grant. He introduced a member of 
the Society who formally presented their petition for 
financial assistance. 

The delegation was heard at this time of day for the 
convenience of Council, 


Manager's Report, October 17, 1975 (PERSONNEL - 1) 

PERSONNEL MATTERS 

RECOMMENDATION 

1. One Additional Position - Continental Hotel, 
and Insurance Division, Finance Department 


The Director of Personnel Services reports as follows: 

"At its meeting on November 12, 1974, City Coiincil approved a recommendation 
of the City Manager that 6 new positions be established under the direction of 
the Supervisor of Property and Instirance, these positions to constitute the 
operating staff of the Continental Hotel. Council was informed at the time 
that the Provincial Government would continue to pay for present and future 
operating expenses, including management and maintenance. In addition to a 
Residence Manager and an Assistant Residence Manager, four positions of 
"engineer-custodian" were approved. These latter positions were subsequently 
classified as one Building Service Worker II and three Building Service Worker I's. 

Recent discussions with the Residence Manager and the chief Property Management 
Officer in Property and Insurance have revealed that the present complement of 
four Building Service Workers is insufficient. One of the main reasons for 
this is the nature of the heating plant, which requires that someone with a 
Class 'B' Heating Certificate must be on hand at all times when it is in 
operation. In order to provide for 24-hour coverage, an additional staff 
member is needed. 

I therefore, RECOMMEND that Council approve the establishment of one additional 
position of Building Service Worker I at the Continental Hotel. 

There will be no expense to the City since the Deputy Minister of Human 
Resources has confirmed that the Province will assume the additional cost 
of the new position. 

The Business Manager of the V.M.R.E.U. has received a copy of this report." 

The City Manager RECOMMENDS that the above recommendation of the Director of 
Personnel Services be approved. 


2. Higher Starting Salary. Financial Analyst, Finance Dept. 
The Director of Personnel Services reports as follows: 

"During the past six months, we have advertised on numerous occasions, both in 
Vancouver and across Canada in order to attract qualified applicants for the 
above mentioned position. Only one candidate, Mr. Dale Bairstow, has the 
required education and experience. 

Mr. Bairstow possesses a Master's Degree in Geography and has worked as a Municipal 
Affairs Consultant for a number of years. He is currently a Research Officer for 
the Central Mortgage and Housing Corporation with a special interest in housing. 

In view of the extreme difficulty of attracting suitable applicants, Mr. Bairstow* s 
relevant e3q>erience and qualifications, his current income, which is in excess of 
$1850 per month, and his unwillingness to accept less thcin $1735 per month, it 
is recommended that approval be given for a starting salary of $1735 per month 
(September 1, 1975 rate) which is the fifth step of Pay Grade 28 ($1449 - 1735) . 

Ms. Pat Skeene has been a Financial Analyst for the past year and has a similar 
background to Mt. D. Bairstow. As it has been past practice to raise current staff 
in an identical position to an equal step in the range if qualifications and 
e^erience are similar to those of the incoming eirployee, I recommend that Ms. Pat 
Skeene 's salary be adjusted from the second to the fifth step ($1735 per month) to 
Pay Grade 28 ($1449 - 1735), effective the date of Mr. Bairstow' s appointment. 

The additional cost of raising Ms. Skeene 's salary for 1975 will be approximately 
$400, and for 1976 approximately $2500. 

The Director of Finance advises that funds are available within the Departmental 
Budget." 

The City Manager RECOMMENDS that this report of the Director of Personnel Services 
be approve d. FOR COOMCri ACTION SEE PA^mUL 


Manager's Report, October 17, 1975 

PROPERTY MATTERS 

RECOMMENDATION 


(PROPERTIES - 1) 


1. ACQUISITION FOR PARK SITE # 19 (WEST END) 

The Acting Supervisor of Property & Insurance reports as follows :- 

"The subject property, legally described as the North half of the 
North half of Lot 1, (unimproved lot) , and the East half of 
Lot 2, (known as 1414 Haro Street), both in Block 45, District 
Lot 185, is located in Park Site #19, bounded by Haro, Broughton, 
Barclay and Nicola Streets, and has been offered for sale to the 
City by the owner. This Park Site is listed in Table I of the 
Park Sites Purchase Program 1971-1975, confirmed by City Council 
December 15, 1970. 

This property consists of two parcels of land: a landscaped lot, 
(32.75' X 66'), and an adjoining lot (33' x 131") improved with 
a two-storey and full basement frame dwelling erected in 1900. 
Both parcels are zoned RM-4'A' and the total area is 6,484.5 square 
feet. 

The dwelling erected on the East half of Lot 2, (1414 Haro Street), 
has four rooms on the main floor with an area of 1,250 square feet; 
three rooms on the second floor, and a three room self-contained 
suite in the basement. This building has 13 plumbing fixtures, a 
patent shingle roof, stucco on exterior walls, a concrete foundation, 
and is heated by a gas-fired hot water system. 

This structure has been extensively remodelled and modernized by 
the present owner and is in good condition. The dwelling is 
occupied as a single family residence, with the self- contained 
suite in the basement being unoccupied. It is intended to rent 
this house as a single unit when the present owner vacates on 
October 31, 1975, and to continue renting same until required for 
park development and at such time demolish the structure. It is 
noted that this acquisition leaves only one property remaining to 
be purchased by the City to complete total acquisition of Park 
Site #19. 

Negotiations with the owner confirm that she is prepared to sell 
for the sum of $115,100 as of October 31, 1975. This price is 
considered to be fair and equitable and representative of property 
values in the area. The Superintendent of Parks concurs in the 
purchase of this property. 

RECOMMENDED that the Supervisor of Property and Insurance be 
authorized to acquire this property for the sum of $115,100 
on the foregoing basis, chargeable to Code #4189 - Park Board 
Clearing Account." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Acting Supervisor of Property & Insurance be approved. 


2. UTILITY EASEMENT OVER BLOCK C.D.L. 631J 


The Acting Supervisor of Property and Insurance reports as follows :- 

"In 1962, the City leased the above water lot from the Province for 
the Burrard Civic Marina. This lease was granted subject to two ease- 
ments, which allow the Home Oil Barge adjacent to the Marina to be 
serviced with power and telephone from the S. shore of the creek. 
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Manager's Report, October 17, 19^5 (PROPERTIES - 2) 


i Clause #2 (Cont'd) 


Swan Wooster Engineering Co. Ltd., acting for the Barge owners, have 
proposed relocating one easement for the power and waterline as there 
has been damage to these lines due to dredging, etc. and feel an 
easement at a new location would minimize the possibilities of 
damage. The Board of Parks and Recreation have indicated they have 
no objections to relocating the easement and agree the proposed new 
location is less subject to damage. 

A new easement would be granted with the condition that the City 
would be held harmless if the power or water lines were damaged. 

RECOMMENDED That an easement be granted to Home Oil Co. Ltd. over 
Block C, D.L. 6311, subject to the easement agreement being drawn to 
the satisfaction of the Director of Legal Services." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Acting Supervisor of Property & Insurance be approved. 

INFORMATION 

3. DEMOLITIONS 

The Acting Supervisor of Property & Insurance reports as follows :- 


"I have received and opened (quotations from various contractors 
Cor demolition of the structures listed below and have awarded 
the contract to the low bidders as noted :- 


Property 


Projec t 


Successful 
Bidder 


City To 
Pay 


Code No, 


1123 Comox St 
{VI. h of Lot 
18, Block 22, 
D.L. 185) 


Nelson Kayjay Wrecking $895.00 4189/ 

Park Site Co. LTD. 


This demolition is for the removal of the 
building, including the foundation. 


North Side of 1000 Redevelop- Merchant $8,135.00 5847/52 

Block East Hastings ment Project 2, Contractors 
Lots 9-16, Block 63 Area A- 5 Ltd. 
D.L. 181 

This is for the removal of the foundations 
and debris at a portion of the Former Active 
Iron and Metal Co. building > 

I The City Manager has confirmed the above contracts and submits the 
I foregoing report of the Acting Supervisor of Property & Insurance 
to Council for INFORMATION. 
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Manager's Report, October 17, 1975 


(PROPERTIES-3) 


4. Lot A, except North 7 feet, Sub. 1, Blocks 7 , 9 & 11 
D.L. 352, Plan 1005 and 1457, 

Situated S/S Kingsway and West of Coituttercial 


The Acting Supervisor of Property & Insurance reports as follows: 

"Lot A except North 7 feet. Sub. 1, Blocks 7, 9 and 11, D.L. 352, 
Plans 1005 and 1457, situated S/S Kingsway and West of Commercial 
was purchased by the City in 19 31 for future street requirements 
and has been reserved since that time. 

The lot is irregular in shape, is approximately 3,060 square feet 
in area and located in an area zoned C-2 commercial district. 

The owners of abutting lots B, C and D have requested the City to 
sell any surplus portion of Lot A not required for road purposes 
to enlarge their present site. 

The City Engineer now advises that he requires the easterly 17 
feet plus a corner cut-off for a total of approximately 1,670 
square feet. This would leave a portion of approximately 16 feet 
wide and about 1,400 square feet in size available for sale to the 
abutting owner as outlined in sketch attached as appendix I. The 
Director of Planning concurs with this proposal. 

Following negotiations, the owners of Lots B, C and D have agreed 
to a purchase price of $15,400.00 for the above described surplus 
portion of Lot A and to provide the necessary plans, survey and 
all documentation required to consolidate the site. 

The Acting Supervisor of Property & Insurance believes this 
represents fair market value and therefore RECOMMENDS that: 

the surplus portion of lot A not required for road purposes 
be sold subject to the following conditions: 

A. Sale date to be date of approval by Council; 

B. Sale price to be $15,400.00; 

C. The portion to be consolidated with abutting Lots B, 

C and D to form one parcel; the purchaser to be respons- 
ible for the survey and plans and any documentation 
(other than the conveyance from the City) and costs to 
effect consolidation. Such plans shall be to the satis- 
faction of the City Engineer. 

D. Purchaser to be responsible for registration fees and 
property taxes from sale date." 


The City Manager RECOMMENDS that the foregoing recommendation of 
Acting Supervisor of Property and Insurance be approved. 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON FINANCE & ADMINISTRATION 
AND 

STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


October 2, 1975 


A joint meeting of the Standing Coininittee of Council on Finance 
and Administration and the Standing Committee of Council on Community 
Services was held in the No. 1 Committee Room, Third Floor, City Hall, 
on Thursday, October 2, 197 5 at approximately 1.3 p.m. 

PRESENT: Aid. Volrich, Chairman 

Aid. Bowers, Boyce, Kennedy, 
Marzari, Sweeney. 

ABSENT: Aid. Rankin 

CLERK: G. Barden 


CONSIDERATION . 

1. Reorganization Report of the Board of Parks and Recreation 

Services Division from the Task Force on Recreation Services. 


1 On February 5, 1974, City Council approved a report from the 

Mayor dated January 29, 1974 recommending that a special Task Force 
be formed to report back with specific recommendations on Community 
recreation services. 

The Committee had for consideration a report dated September 26, 
197 5 from the Task Force on Community Recreation Services. (Copy 
circulated) . 

The report of the Task Force on Recreation headed up by 
I Commissioner May Brown, Alderman Marzari, and Dr. Walter Hardwick 

outlined twelve recommendations for change, re-organization and shifts 
in management function and style in the Recreation Services Division 
of the Vancouver Board of Parks & Recreation. Commissioner Brown 
i reported the Task Force is requesting that the positions of Staff 
i Development Co-ordinator and Research Co-ordinator be deferred at 
I this time. The Director of Recreation position has not yet been 
i filled and it was felt that this person should be involved in filling 
' these two positions. Also they did not list salaries for two 

Recreation Programmers although this was included in the total cost 
shown. With the Changes noted, the recommendations from the Task 
Force are as follows: 

A. Approve the Task Force on Community Recreation 
Services Report dated April 14, 1975, respecting 
the re-organization of the Recreation Services 
Division. 

B. Approve the establishment of a Committee on Community 
Recreation and Leisure Services including the staffing 
of said committee by City Clerk. 

C. Approve the establishment of two (2) additional Area 
Manager positions at pay grade 29. 

D. Instruct the Director of Personnel to undertake an 

I immediate review of the number of Secretarial staff 

required to provide support services to the four 
Area Managers. 



Cent' d. 



Report to Council 

Standing Coitumittees of Council 

on Finance & Administration and 

Community Services. October 2, 1975 

Clause No. 1 Continued. 


E. Approve in principle the establishment of permanent 

Icemen/ Janitor positions to enable the 12 month operation 
of rink facilities presently being reviewed by the City 
Manager's office. 

F (i) Approve the establishment of Community Recreation 
Director positions for all areas where two or more 
recreation facilities are located on one site; and 
that the duties and responsibilities of this position 
be in accord with the reorganization, philosophy and 
objectives proposed for the Recreation Services 
Division in this report. 

(ii) Salaries for two Recreation Programmers be approved. 

Approve salary, office and administration costs in 
advance of the 1976 budget in the amount of 
$157,305.00 as follows: 

(i) Salaries $130,272.00 

(ii) Fringe Benefits 15,633.00 

(iii) Administration costs 11, 400. 00 

TOTAL: $157,305.00* 


* Subject to change re deletion of recommendations 5 & 6 in 
the Task Force Report dated September 26, 1975. 

Request an early report from the Director of Social 
Planning regarding the Study of Recreational Facilities, 
detailing priorities and funding proposals for the 
upgrading of recreational facilities under the jurisdic- 
tion of the Board of Parks and Recreation. 


Request an early report from the Director of Social 
Planning, in consultation with the Superintendents of 
Parks and Vancouver School Board regarding the philo- 
sophy, establishment, capital financing and operating 
costs pertaining to community schools in the City of 
Vancouver. 


The matter of an analysis of playgrounds, playfields 
and studies be immediately considered by the Director 
of Recreation Services; on condition that those un- 
allocated funds available from the present study be 
available for consultative assistance. 


Commissioner Brown stated that the report is a combination of studies 
they were requested by Council to undertake a year ago and now other 
mechanisms should be set up to take over and carry on. The report 
is a consensus of all people involved including Community Centre 
Associations. Commissioner Brown stated that the re-organization 
should move slowly, however, the system should be carried out to a 
certain degree now and it was stressed that the two additional Area 
Managers should be approved at this point. It was noted that City 
Council approved the policy of Area Management when the first two 
Area Managers were approved earlier this year. The establishment of 
two additional Area Managers would provide a starting point for the 
re-organization. 

Commissioner Brown reported that the Task Force is 
in favour of the establishment of a committee on Community 
Recreation and Leisure Services to carry on for the Task Force. 
This Committee would be composed of two Aldermen, two School 
Trustees, and two Park Commissioners and staffed by the City Clerk. 
Commissioner Brown stated that both the School and Park Boards support 
such a liaison Committee. A letter dated October 1, 1975 from the 
School Board on this aspect was circulated at the meeting. 


Cent ' ci 
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Report to Council 

Standing Committees of Council 

on Finance & Administration and 

Community Services 

October 2, 1975 


Clause # 1 Continued. 

The Chairman noted that the City Clerk has advised that this 
is the first time a proposal involving the City Clerk's office has 
come to his attention, and therefore, requests that this recom- 
mendation be deferred until he has studied the full impact of the 
suggestion and has been fully informed on the expectancy of pro- 
viding staff for this committee. 

The City Manager and Director of Finance advised that they had 
not studied all implications of the report and would appreciate 
an opportunity to do this and prepare a report. 

During the ensuing discussion there was a divergence of opinion 
amongst the Committee members as to how this report should be handled 
and the following motion was put and resulted in a tie vote, and 
therefore, is submitted to Council for CONSIDERATION: 

THAT further consideration of the report of the Task 
Force on Recreation be deferred pending a report from 
the City Manager on this matter. 


The Meeting adjourned at approximately 3.00 p.m. 


FOR COUNCIL ACTION SEE PAGEfSjiS^^ 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


October 2, 1975 


A meeting of the Standing Committee of Coiincil on 
Commmity Services was held in the No. 1 Committee Room, 
third floor, City Hall on Thursday, Oc ober 2, 1975 at 
pproximately 3:30 p.m. 

PRESENT ; Alderman Marzari, Acting Chairman 

Alderman Boyce 
Alderman Sweeney 
Alderman Volrich 

ABSENT ; Alderman Rankin 

COVIMITTEE 

CLERK: H. Dickson 


RECOMMENDATIONS 


1. Neighbourhood Pub - 
36gl West kth Avenue 

Council at its meeting of June 17» 1975 > upon the 
recommendation of the Community Services Committee at its 
meeting of May 29, 1975 approved a neighbourhood pub to 
be operated by Mr. John Keith-King at 36SI West 4th Avenue, 
subject to the usual petition plebiscite. 

The Committee had before it for consideration a letter 
dated September 26, 1975 from Mr. John Keith-King (circulated) 
which explained he has provided three car parking spaces and 
one loading bay behind his proposed pub and leased four 
spaces - two on the east and two on the west. 

The By-law requires seven car parking spaces. 

Appearing before the Committee this day were Mr. Keith-King 
who explained he had done everything possible to provide the 
required parking and a representative of the Planning Depart- 
ment who stated the rental agreement for the parking on neigh- 
bouring sites should be more than on a month-to-month basis 
before the Development Permit will be issued. 

Mr. Keith-King stated he was unable to secure more than 
a month-to-month rental agreement as the two parking spaces 
on one side are sub-let from a party who has a month-to-month 
rental from the bank which owns the property. 

Mr. Keith-King promised the Committee he vrc)\ild maintain 
this parking arrangement and that if he failed to do so the 
City coiild revoke his business license. 

The Committee, noting the applicant apparently has done 
everything possible to be in reasonable compliance with the 
parking regiilations , 

RECOMMENDS 

THAT CoTincil approve the parking arrangements negotiated 
by Mr. John Keith-King for at least seven parking spaces 
at the neighbourhood pub which Council approved for 
Mr. John Keith-King to operate at 36SI West 4'th Avenue 
as being in sufficient compliance with the intent of the 
parking regixLations for neighbourhood pubs; and that the 
Planning Department report to the Commiinity Services 
Committee any departure from this parking arrangement. 


Cont'd 


standing Committee of Council 
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2, Liquor Permit Application - 455 Abbott Street 

The Committee had before it for consideration a Manager's 
report dated September iS, 1975 on a liquor permit applica- 
tion - Development Permit Application #71155, by Mr. Sammy 
Kee for the Lotus Hotel at 455 Abbott Street, which read as 
follows: 

"It is reported on behalf of the Director of Planning that the above noted 
development permit application has been filed to use a portion of the basement 
of this existing hotel building as a cabaret. This development is situated 
on the west side of Abbott Street, between Hastings and Pender Streets. 

This development will maintain a public assembly area of approximately 1848 
sq. ft. The applicant has stated verbally that there will be seating for 
a maximum of 200 persons. 

This development is located in a CM-1 Commercial District and was previously 
approved as a restaurant (with licensed premises). The request has been 
reviewed and cleared by the Downtown Planning Team and the Central Area Planner. 

The Director of Planning approved this application, after receiving advice from 
the Development Permit Advisory Committee, subject to the condition that prior 
to the issuance of the development permit: 

"This request is to be referred to the Council Committee 
on new liquor outlets for consideration and necessary 
action. " 

The City Manager submits the foregoing report for the CONSIDERATION of the 
Standing Committee of Council on Community Services. " 

Following due consideration the Committee 
RECOMMENDS 

THAT the application of Mr. Sammy Kee to operate 
a cabaret at 455 Abbott Street be approved. 


3. Neighbourhood Pub - 

4473 West 10th Avenue 

Council on August 12, 1975 » recommended approval of the 
application of Mr. J. Harmer to operate a neighbourhood pub 
at 4473 West 10th Avenue subject to a petition plebiscite 
being carried out of residents and merchants in a four-block 
radius of the proposed location, such plebiscite to be held 
at the cost of the applicant and in early 1976. 

The Committee had before it for consideration a memo 
dated September 29, 1975 from the Director of Permits and 
Licenses which stated: 

"On September 16, 1975, the City Clerk received a letter 
from Mr. Harmer, who stated that he was withdrawing from 
the group which had applied successfully for the above license, 
and that his successor would be a Mr. Norman T. Wickstrom. 

A new application for the same Neighbourhood Pub has been 
received from Mr. N. T. Wickstrom. He has been interviewed 
and advised of the various restrictions and limitations 
which exist respecting the licensing of Neighbourhood Pubs. 
He has also been advised of the present delay in conducting 
a referendum which will not be carried out before early in 
1976. 


Cont'd • . • 
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Clause #3 continued ; 

Attached is a copy of the application in Mr. Wickstrom's 
name, as well as his letter which accompanied the application. 
Attached, also is a copy of the Rental Agreement which exists 
between the owner of the property at 4473 West 10th Avenue 
and the group which was involved in this application, in- 
cluding Mr. Wickstrom. All of the previous conditions, 
i.e. amenity assessments, etc. and the recommendations of 
this department in favour of this application remain un- 
changed." 

(Documents referred to in the foregoing memo from the 
Director of Permits and Licenses are on file in the City 
Clerk's Office). 

During discussion one Member of the Committee stated 
some mail had been received expressing opposition to this 
proposed neighbourhood pub. 

Following consideration the Committee 

RECOMMENDS 

THAT Council accept the name of Mr. N. T. Wickstrom 
as the principal applicant for the neighbourhood 
pub at 4473 West lOth Avenue, which Coiincil approved 
on August 12, 1975, subject to a petition plebiscite 
being carried out in a four-block radius of the 
location, cost of which is to be borne by the 
applicant, and to be held in early 1976. 


INFORMATION 


4. Farmer's Market - Delegation from United Fruit Growers 

Vancouver City Council at its meeting of September 23, 
1975 > when considering a brief and after hearing a delegation 
from United Fruit Growers of B.C., resolved: 

"THAT this whole matter be referred to the Standing 
Committee on Community Services for consideration 
and report." 

Representatives of the Planning, Health, Engineering and 
Social Planning Departments, along with Mr. H. Rhenisch of 
United Fruit Growers appeared before the Committee this date. 

The Acting Chairman opened the discussion by pointing 
out that in July of 1974 the Director of Social Planning was 
instructed to examine fruit markets in other cities and report 
on a permanent location for such a market in Vancouver. It 
was also noted that a Special Task Force of City Officials 
on Fruit Vending, met with Fruit Growers' representatives and 
reported to Council on July ^, 1975* 

CoToncil on July 1975 passed the following motion: 

"THAT City Council approve off-street fruit vending 
sites at the following locations on a temporary basis 
for 1975 only: 

(i) East side of Columbia/Quebec connector north of 
Terminal Avenue (subject to satisfactory lease 
arrangements being made and the applicant receiv- 
ing a Development Permit). 


Cont'd . . • 
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UNFINISHED BUSINESS 

1. Property Rear of Stanley and 
New Fountain Hotels 


The Council gave further consideration to a motion which was 
introduced by Alderman Linnell on August 11, and on which Notice 
was called. The Council agreed to changing the wording in the 
third line by inserting after the word 'for', the following: 

'an amount up to' 

and agreed to change the date to read January 1, 1971. 

The motion, as corrected, reads as follows: 

MOVED by Aid. Linnell, 

THAT the City of Vancouver purchase the rear portion, 
approximately 40' in depth, of Lot 11 except Pel. "A", Lots 
12, 13 and 14, Block 2, DL O.G.T. for an amount up to the sum 
of $60,000 payable on January 1, 1971, and demolish the structure 
on said portion; provided that the remaining portion of the 
property and buildings provides low cost accommodation for at 
least 90 persons and this area be used for a pedestrian mall 
with shrubs, greenery, etc. and that the proper legal safeguards 
be placed in the said agreement. 

(referred) 

MOVED by Aid. Broome, 

THAT the foregoing motion by Alderman Linnell, dealing with 
the purchase of property in O.G.T. be approved in principle and 
referred to the Board of Administration for report in a week's 
time . 

- CARRIED 

2 , New Fountain and Stanley Hotels 

The following motion which was introduced by Alderman Phillips 
on July 21st, was tabled to this meeting: 

"THAT the Council agree to purchase the New Fountain 
and Stanley Hotels, if necessary, to preserve for 
accommodation and compatible commercial functions." 

(withdrawn) 

In view of the Council 's action pursuant to a resolution 
passed this day which was introduced by Alderman Linnell, Alderman 
Phillips asked leave to withdraw his motion. The Council agreed 
to the withdrawal of the foregoing motion. 

3. Grant: Society for 

Pollution and Environmental Control 

A delegation was heard earlier from the Society for Pollution 
and Environmental Control and a brief was submitted in support of 
a request by the Society for a grant of $2,500, being one year's 
rental on SPEC House. This matter was originally brought to the 
Council through the Board of Administration on July 24th and had 
been deferred pending the hearing of a delegation. 

MOVED by Aid. Adams, 

THAT no action be taken in the matter of the request of the 
Society for Pollution and Environmental Control for a grant from 
the City. 

- CARRIED 
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Clause #4 continued ; 

(ii) North side of 14th Avenue east of Slocan Street, 
(subject to any required approval from the Board 
of Variance). 

(iii) East side of Nanaimo Street south of Vanness 
Avenue (subject to receipt of a Development 
Permit). 

FURTHER THAT the following rental rates be approved: 

(i) Rental rate for vending site on the north side 
of 14th Avenue east of Slocan Street to be set 
at $.64 per sq. ft. per year net. This rent to 
be payable on a monthly basis. 

(ii) Rental rate for vending site on the east side 

of Nanaimo Street south of Vanness Avenue to be 
set at $.6? per sq. ft. per year net. This rent 
to be payable on a monthly basis. 

FURTHER THAT the Task Force of City officials be 
requested to examine the possibility of using the 
Jericho site as a Farmers Market for report back." 

A representative of the Engineering Department told the 
Committee the temporary sites and rental rates recommended 
on July 1975 were unsatisfactory to United Fruit Growers 
due to monetary considerations and the fact that the No. 1 
site required rezoning. 

The Committee concluded the City has made no progress 
on the issue of Farmers Markets. 


The key decision to be made, it was noted, is who is 

going to put up the "front" money to establish a Farmers 

Market, who will manage the facility and what types of products 
it should market. 

The policy decision for Council therefore, is whether 
or not, and to what extent, the City should be involved in 
a commercial venture. 

The Committee was told that as many as 120 flower and 
vegetable producers would be interested in marketing their 
products at a Farmers Market type of facility in the City which 
would require 120 stalls. 

Staff representatives advised the Committee that Farmers 
Market operations in both New Westminster and Seattle are being 
phased out, the former for health reasons and the latter for 
economic reasons. A Saturday and Sianday Farmers Market opera- 
tion in Edmonton has not been financially successful. 

The Committee reiterated that its concern is to determine 
what should be the role of the City and that it would be 
diffic^Ilt to justify the use of taxpayers' money in such a 
venture unless the City receives a fair economic return. 

In response to the suggestion that United Fruit Growers 
manage such a facility, Mr. Rhenisch said his Association is 
prepared to manage a fruit market but has no experience with 
marketing of other products such as eggs, fish, poultry, etc. 
He said United Fruit Growers would welcome an open market for 
all products but can administer only the marketing of fruit 
and vegetables. 


Cont'd 
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The Committee noted that City staff has accumulated 
some information of Farmers Markets but the information 
remains imconsolidated. 

Concern was expressed over the possibility of inferior 
products being brought to the City market and it was noted 
the Provincial Government's Marketing Boards should be 
consulted. 

Consideration was given to advertising for proposals 
for the operation of a Farmers Market with the City providing 
a site at a reasonable rate. 

It was noted that Council on Jioly 1975 asked the 
Task Force of officials to examine the possibility of using 
Jericho as a site for a Farmers Market and it was stated 
the City Law Department is involved in discussions with the 
Federal Government on this matter. 

Mr. Rhenisch suggested an ideal site other than those 
proposed in the report considered by Council on Jvlj S, 1975 
would be near First Avenue and Main Street north of Terminal 
Avenue. 

However, this is private property. Aside from the rental 
rates proposed by Council on July 1975 being imsuitable to 
United Fruit Growers, and the fact that the first recommended 
site requires rezoning, Mr. Rhensich pointed out these sites 
are restricted as far as foot and bus traffic access is con- 
cerned. 

Another site favoured by United Fruit Growers is the 
parking lot at the C.N. Terminal at the north foot of Main 
Street. 

Following discussion it was 
RESOLVED 

(a) THAT the Social Planning and Planning Departments 
work together to consolidate their information 

on permanent Farmers Markets and report back to 
the Community Services Committee in approximately 
one month; such report to include suggestions on 
lease and administration arrangements; 

(b) THAT the Provincial Department of Agriciilture 
be asked its views and the opinion of its farm 
product Marketing Boards on the concept of a 
permanent Farmers Market in the City and that 
representatives of the Department be invited to 
appear before the Community Services Committee 
when the report referred to in Resolution (a) is 
before the Committee; 

(c) THAT the Park Board be asked its reaction, 
following consultation with the Department of 
National Defense, to the concept of operating a 
Farmers Market in the existing buildings at the 
Jericho site; 

(d) THAT the Committee inquire if Canadian National 
would be interested in leasing to a City Manage- 
ment group or private marketing group for a 
Farmers Market, the parking lot at its passenger 
pier at the north foot of Main Street. 


The meeting adjourned at approximately 5:00 p.m. 

FOR COUmi ACTION SEF PhQl{S)Ml 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


OCTOBER 2, 1975 


A meeting of the Standing Committee of Council on Planning and 
Development was held on Thursday, October 2, 1975, in the No, 2 
Committee Room, Third Floor, City Hall, at approximately 3:40 P.M. 

PRESENT: Alderman Bowers, Chairman 
Alderman Bird 
Alderman Cowie 

ABSENT: Alderman Harcourt 
Alderman Kennedy 

COMMITTEE CLERK: M. L. Cross 


INFORMATION 

1, Development Permit Application No, 71410 - 

Columbia Containers Ltd., 2775 Commiss-ioner St . 

The Committee considered a report from the City Manager dated 
September 29th, 1975. The Director of Planning, in accordance 
with a Council resolution of August 12th, 1975 to submit develop- 
ment permit applications in the Waterfront Study Area to the 
Standing Committee for information, advised that an application 
has been received from Allied Engineering Services on behalf of 
Columbia Containers Ltd, to erect two new tanks totalling 600 sq, 
ft. The application is being processed in the normal manner for 
issuance . 

The Committee had no comments on the application and it was 
RESOLVED 

THAT the report of the City Manager dated September 
29th, 1975 be received. 


RECOMMENDATION 

2 . Disposition of Lands - Foot of Angus Drive on the Eraser River 

The Committee considered a report of the City Manager dated 
September 24th, 1975 (copy circulated) wherein the Director of 
Planning reports on matters which affect the disposition of the 
lands at the foot of Angus Drive and recommends 

a) the City retain its lands, 

b) A meeting be initiated with representatives of 
the Province and the City (including Parks Board) 
to discuss alternative development schemes which 
will both finance the City's cost of acquiring 
Steele Bros, property and preserve public access 
to the Eraser River. 

The City Manager recommended that the disposition of the City lands 
be deferred pending the outcome of the meeting with the City and 
the Province, 

The Chairman advised that the residents of the area would like to 
see the RS-1 zoned area retained with the disposition of the M-2 
zoned land decided after the negotiations. 


Continued on Page 2. . 
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Clause No. 2 Continued 


After discussion the Committee 
RECOMMENDED 

A, THAT a meeting be initiated with representatives 
of the Province and the City (including Parks 
Board) to discuss alternative development schemes 
which will both finance the City's cost of 
acquiring Steele Bros, property and preserve 
public access to the Fraser River, 

B. THAT the City-owned RS-1 zoned lands be retained 
and dedicated as park; before dedication an 
agreement to be reached between the City and the 
Parks Board for payment for market value of these 
lands , 

C, THAT a decision with respect to the City-owned 
M-2 zoned lands be deferred pending the out- 

• come of the negotiations in Recommendation A. 

D. THAT the City Engineer be instructed to delay 
servicing the lands in the Foot of Angus Drive 
area , 


The meeting adjourned at 4:00 P,M, 


FOR COUNCIL ACTIOfI SEE PA6E(S) ^^S-.- 
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SPECIAL MEETING OF THE 

STANDING COMMITTEE OF COUNCIL 
ON 

HOUSING AND ENVIRONMENT 


October 7, 1975 

A Special Meeting of the Standing Committee of Council on 
Housing and Environment was held on Tuesday, October 7, 1975, at 
1:00 p.m. in the No. 1 Committee Room, Third Floor, City Hall. 

PRESENT: Alderman Harcourt, Chairman 

Alderman Bird 
Alderman Boyce 
Alderman Cowie 
Alderman Rankin 

CLERK: R, Demofsky 

CONSIDERATION : 

1 . Compact Housing on Findlay Street Site 

This meeting arose out of a memo from Alderman Cowie dated 
October 3, 197 5, to Members of the Housing and Environment Committee, 
and other related officials. 

Alderman Cowie advised that Council on October 7, 1975, approved 
the site at Commercial and Findlay for family housing. This meeting 
was to formulate a procedure for future meetings with residents in 
areas surrounding a site, thus resultina in a housing development. 

He laid out the following procedure for discussion: 
First Meeting 

At the first meeting in the area a City politician should be 
present to state Council's policy regarding housing. Representatives 
from the School Board, Engineering Department, Planning Department, 
the Director of Housing, and the architect should also be present. 
The purpose of this meeting would be to determine the people's concerns, 
needs, etc. This meeting would sum up with criteria to be passed to 
the architects so that they may develop a proposal. 

Second Meeting 

The second meeting to be held in approximately three weeks time. 
Architects would submit a proposal into which could be incorporated 
some alternatives. This presentation would be made in conjunction with 
consultation from the Planning Department. 

Third Meeting 

If necessary a third meeting could be held to clarify the design, 
incorporate alternatives, etc. 

Following these meetings the Housing Director could start 
developing the site. 

During discussion of this procedure, the Director of Planning 
suggested that the schedule of meetings must be flexible and sensitive 
to residents' needs and concerns. 

Don Sinclair, Area Planner, advised that while the surrounding 
residents were in favour of housing on this site, they expressed concern 
about the type of people to eventually live there and about project 
management. 

The Director of Housing reassured the Committee that before 
approaching the community with housing proposals, etc., he consults 
with the Planning Department to acquire their advise and guidance. 
The Committee agreed that a politician should be at the first meeting 
in order to give leadership. Also, that a specific proposal or design 
should not be presented to the first meeting. The Director of 
Planning suggested that the terms of reference of the Director of 
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I Housing be more flexible allowing him to be involved with more than 
j just family iiousiiig. 

i 

At this point in the meeting Alderman Harcourt left. 

Ron Walkey and Byron Olson, Architects with the Britannia Design 
Group, submitted a model of a proposed housing development for this 
site. They agreed that models and plans should not be presented to 
the first community meeting. They should go into the first meeting 
cold in order to determine the community's concerns, needs, etc. He 
agreed with the procedure as outlined at the beginning of this report. 

At this point in the meeting Alderman Boyce left. 

When reviewing this particular housing project Ron Walkey outlined 
the community's concerns and objectives as presented at the first 
meeting. 

At this point in the meeting Alderman Rankin left . 

Following discussion. Alderman Cowie suggested the following 
revised procedure for meetings: 

First Meeting 

The first meeting to be set up and chaired by the Planning 
Department. A City politician to be present to outline Council policy. 
Representatives from the School Board, Engineering Department, 
Director of Planning, Director of Housing, and the architects to be 
present to provide any requested information. No drawings, plans, 
models, etc. to be submitted to this meeting. Meeting to be summarized 
with criteria to be submitted to architects to design a proposal. 

Second Meeting 

To be called by the Director of Planning in approximately three 
weeks time. The Director of Housing starts playing a bigger role, 
architects to unveil model for people to see. 

Third Meeting 

To be called by the Director of Planning, if required, to 
clarify the housing project, incorporate alternatives, etc. 

There being no quorum present, the following is submitted for 
Council's CONSIDERATION: 

A. THAT the matter of "a procedure for meetings in the community" 
to discuss future housing projects be referred to the Director 
of Housing and the Director of Planning to report back to the 
Housing and Environment Committee with recommendations on the 
best meeting procedure. 

B. THAT the Director of Housing be given authority to spend an 
additional $3,000 for architects fees for the housing project 
at Commercial Drive and Findlay Street. 


The meeting adjourned at approximately 1:58 p.m. 

FOR COONCil ACTION SEE PAGJ[{S)f^^^^ 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON 

HOUSING AND ENVIRONMENT 


October 9, 1975. 

A meeting of the Standing Committee of Council on 
Housing and Environment was held on Thursday, October 9, 1975, 
at 1:30 p.m. in the No. 1 Committee Room, Third Floor, City Hall. 

PRESENT : Alderman Harcourt, Chairman 
Alderman Bird 
Alderman Boyce 
Alderman Cowie 
Alderman Rankin 

CLERK : R. Demofsky 

The Minutes of the meeting of September 25, 1975, were 

adopted. 
INFORMATION : 

1. Demolition of Housing - 2500 Block East Pender Street 

Council on September 30, 1975, heard representations 
from the Pender Street Committee of the Hastings-Sunrise Action 
Council, regarding demolition of housing in the 2500 Block East 
Pender Street and passed the following motion: 

"That Mr. John Andru, owner of the properties 
in the 2500 block East Pender Street, be requested 
to appear before the next meeting of the 
Standing Committee on Housing and Environment 
on October 9, 1975, to discuss this matter." 

Mr. Andru was present today and advised that he 
purchased these properties in 197 3 as a tax shelter and due to 
changing legislation the shelter was lost. On June 5, 1975, he 
wrote to Alderman Harcourt informing that his property was for 
sale. This letter was referred to the Director of Housing and 
Mr. Andru subsequently had discussions with him. Not being 
satisfied with the outcome of these discussions Mr. Andru 
proceeded to demolish some of his houses. He informed that two 
of his houses had already been demolished, one burnt down, one 
was half demolished, and of the remaining three; tenants in 
two had been given notice to vacate and no notice had been given 
to tenants in the seventh house. These houses are located near 
a Fedco Food Store, an appropriate location for single family 
houses. He further stated that rent being charged was not sufficisnt 
to cover the expenses being incurred. 

The Committee expressed that Mr. Andru was demolishing 
the houses even before he had rezoning for these lots and a 
development permit. By demolishing the houses his revenue, 
insufficient as it may be, would be reduced to zero. Mr. Andru 
was advised that the City was presently discussing demolition 
regulations and would be against him demolishing the remaining 
houses . 

At this point in the meeting Alderman Boyce left. 

The Committee noted that this was only one of several 
instances where people purchased property as a tax shelter and 
had lost the shelter. Some policy should be established to deal 
with this type of situation. It was suggested that demolition 
permits should be tied to development permits in order to stop 
demolition where no immediate future plans for development were 
available. 

Cont ■ d 
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At this point the Committee agreed to hear some of the citizens 
from the Pender Street Committee of the Hastings-Sunrise Action 
Council. Representatives of this group advised that they wanted 
to keep this area single family and that people living in this area 
agreed. 


RESOLVED, 

THAT representatives of the Pender Street Committee of 
the Hastings-Sunrise Action Council meet with Mr. Andru, 
the owner, and area residents to discuss the highest and 
best use of this site to the people in this neighbourhood 
and report back to this Committee with the results of the 
above meeting. 


FURTHER THAT City officials assist _in this process. 


2 . Kitsilano RM-3A Conversion Survey 

On March 18, 19 75, the Vancouver City Council authorized the 
expenditure of $7,000 from the Social Planning Department's RESER 
fund for a survey of the FIM-3A Conversion Zone of Kitsilano to 
determine exactly who is residing within four dwelling types; single 
family, conversion, rental apartment, and condominium. 

Submitted for the Committee's consideration was a city Manager's 
Report dated October 1, 19 75, in which the Director of Social Planning 
reported on the 'Kitsilano RM-3A Conversion Survey'. 

This report, which is on file in the City Clerk's Office, advised 
that the Kitsilano RM-3A area selected for the survey is bounded by 
Cornwall on the north, Burrard on the east, Broadway on the south, and 
Balsam on the west. It proceeded to_ analyse the population character- 
istics in each of the areas as follows: 

A. SINGLE FAMILY DWELLINGS 

1) Residents of single family dwellings who own their dwelling and have no monthly 
mortgage payment on the average have resided at their present address for 

27 years. This group is composed of a high percentage (36%) of retired persons. 

2) The average age level of occupants of dwelling units that are owner occupied 
with no mortgage payments is 35 - 49 years of age. This grouping shows the 
highest average age level, with an average occupant age tendency of 40 years 
of age. The average occupant age tendency of all the households that are 
owner-occupied and have monthly mortgage payments is 24.3 years of age while 
the occupants of those dwellings classified as tenant-occupied had an average 
age tendency of 21.4 years of age. 

3) Household members, 18 years of age or less, comprise a larger percentage (22%) 
of the single family dwelling population than they do in the other dwelling 
types. The percentage was higher in the tenant-occupied units (27.7%) than it 
was for owner occupied units (16.7%). The 18 years of age or less population 
percentage was 15% or less in all other cases except for owner-occupied 
converted house units where it was 17.6%. 

4) The single family dwelling had the highest percentage of family households with 
71% of the respondents living with other members of their immediate family, 
compared to 37% for the converted house sample, 51% for the self -owned 
apartment sample and 46% for the rented apartment sample. 
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5) Owner-occupied single family dwelling units have a very low occupant 

per room/bedroom average. The ratios of 0.31 and 0.83 respectively indicate 
the degree of under-utilization that exists in this type of dwelling. 
This compares with the higher ratios of 0.46 and 1.59 that represent the 
existing situation in cost-shared, rented apartments. A similar situation 
also exists for cost-shared, converted house units where the ratios are 
0.53 and 1.39. 

6) Asked to estimate the present value of their dwelling, 38 of the 56 single 
family dwelling owners responded with evaluations ranging from between 
$25,000 to $125,000. The estimates resulted in an average estimated value 
of $62,340. 

7) Rented single family dwellings, as expected, were occupied by residents who 
collectively represented a much younger grouping than those residing in 
owner-occupied dwellings. The average household age level for this type of 
rented unit was 20 years of age. Average length of residence was only 

2.8 years, slightly longer than the 2.3 average of rented converted house 
units, but considerably shorter than the 20 year average of owner-occupied 
single family dwellings. 

8) The tenant-occupied single family dwelling had the largest household size 
with 3.4 persons per household. This is largely due to the fact that this 
type of dwelling unit also has the highest number of children (18 years of 
age or less) in relation to the total number of occupants, (27.6%). 

This finding tends to indicate that younger couples with children, unable to 
afford buying a house will most likely resort to renting a single family 
dwelling. A further breakdown of rental units into those occupied by 
unrelated persons and i immediate family members supports this analysis. 
42% of the population residing in rented single family dwelling units 
occupied by immediate family members were 18 years of age or less. 

9) Only 28% of the single family dwelling residents sampled had been living at 
their present address less than 2 years compared with 53% for converted 
house residents, 57% for self-owned apartment residents and 55% for rented 
apartment residents. 

B. CONVERTED HOUSES 

1) The household income level was lowest for the converted house population. 
The average household income range for households residing in this type of 
dwelling was $6,000 - $7,999 with an average income tendency of around 
$7,760 per year. Average incomes of single family households and rental 
apartment households were both in the $8,000 - $9,999 range. They indicated 
average income tendencies of $8,260 and $8,740 per year respectively. 

The highest average income was exhibited by the self-owned apartment 
population which had an average income range of $10,000 - $11,999 per year 
with incomes tending to average around the $11,000 per year mark. 

2) The converted house unit appears to fill the acconmiodation needs of a 
variety and mixed array of persons ranging from the teenaged tenant to 
the retired person. The population renting a dwelling unit in a converted 
house has a number of prominent characteristics which support this statement: 

a) The converted house rental unit resident has the shortest length of 
residence. The survey sample average was 2.3 years. 

b) The average household income range for the converted house unit, both 
owner-occupied and tenant-occupied, was the lowest of the four 
dwelling type samples averaging $6,000 - $7,999 per year. A large 38% 
of the sample had household incomes under $6,000 per year. 

2) c) The occupants of converted house rental units are young adults 

averaging on the low side of the 19-24 years of age range. Residents 
of owner-occupied converted house units average a considerably higher 
35-49 years of age. This low average occupant age level is also 
applicable to residents of rented single family dwellings. 
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d) The chief wage earners of converted house dwelling units were on the 
whole less formally educated than those residing in the other three 
types of dwellings. A lower percentage (54%) of the converted house 
- chief wage earners, it appears, have had further education beyond 
the High School level. 

e) The converted house sample had the lowest percentage of family house- 
holds' with only 37% of the dwelling units surveyed living with members 
of the immediate family. This sample had the highest percentage (21%) 
of persons living with friends and sharing expenses. 

C. OWNER-OCCUPIED APARTMENTS 

1) The high average age level associated with self-owned apartment units, 
coupled with the fact that a high percentage (18.4%) of the heads of 
households are retired, supports the theory that today elderly persons 
are more likely to sell their homes and move into self -owned apartments. 

2) A very high percentage (88%) of owner-occupied apartment units are owned 
by persons who prior to moving to their present address had lived in the 
Kitsilano area (33%) or other Vancouver or suburban location (55%) . . 

3) The ability of self-owned apartments to attract residents with professional 
and highly skilled occupations gives it the highest average household 
income level of the four dwelling types; $10,000 - $12,000 per year. 

D. TENANT-OCCUPIED APARTMENTS 

1) Residents of apartmental building rental units had the highest average 
age level (25-34 years of age) of the three different rental unit types. 

2) The average length of residence of the tenant-occupied apartment unit was 
3.7 years. Only owner-occupied single family dwellings and converted 
houses had a longer residency average. 

3) Tenant-occupied apartment units, while the most numerous type of dwelling 
unit, are on the average the smallest, averaging 4.1 rooms and 1.1 bedrooms 
per unit. Only 10% of the total number of occupants were 18 years of age 
or less. Representation of this age grouping was second lowest of the 
four dwelling types with only owner-occupied apartment units having a 
lower percentage (5.4%). 

4) Corresponding to the small tenant-occupied apartment unit size is the 
small household size of 1.8 persons per unit, which in turn accounts for an 
average accommodation ratio of 0.46 occupants per room and 1.59 occupants 
per bedroom in rent shared units and 0.37 occupants per room and 1.41 
occupants per bedroom in units shared by members of the immediate family. 

5) The chief wage earner of the tenant occupied apartment unit tends to be 
the most highly educated. 31% were college graduates compared to a 
distant 23% for the second ranked owner-occupied unit. However, the average 
household income was approximately 26% higher for the household residing 

in an owner-occupied unit; $10,000 - $12,000 per year. 

6) The rented apartment resident is very likely a person who lived either 
in another part of Canada (18%) or outside of Canada (10%) prior to 
their present address. The only other sample which showed this situation 
to any degree was the converted house resident (16%) . " 

Mr. M. Egan, Director of Social Planning,: reviewed the 
report with the Committee and concluded that if . people on moderate 
income were going to live in the Kitsilano area iriassive housing 
subsidies would be required. 

At this point in the meeting Alderman Boyce came back. 

Mr. Egan further advised that in addition to the needed housing 
subsidies the City should try to acquire existing structures and 
preserve them. The Chairman advised that the City had just applied 
for $6.8 million to do just this. 


Cont'd 
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Regular Council, August 18, 1970 3 

BOARD OF ADMINISTRATION AND OTHER REPORTS 

A . General Report, August 14, 1970 

Works and Utility Matters 

MOVED by Aid. Sweeney, 

THAT the report of the Board of Administration (Works and 
Utility matters), dated August 14, 1970, be adopted. 

- CARRIED 

Enquiry re Pollution Control Machinery 
Alberta Wheat Pool Elevator 


The Board of Administration noted a request from Council that 
it make a report to Council on the timing for the installation of 
baghouses throughout all of the older portion of the Elevator. 


The Committee of the Whole Council recessed at approximately 
10:35 a.m., following which an 'In Camera' meeting was held in the 
Mayor's Office. The Committee of the Whole Council then recessed 
at approximately 12:00 noon. 

The Committee of the Whole Council reconvened at 2:00 p.m. in open 
session in the Council Chamber, His Worship the Mayor in the Chair 
and the following members present: 

PRESENT: His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 
Hardwick, Linnell, Phillips, 
Rankin, Sweeney and Wilson 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Social Service and Health Matters 

MOVED by Aid. Sweeney, 

THAT the report of the Board of Administration (Social Service 
and Health matters), dated August 14, 1970, be adopted. 

- CARRIED 

Harbours and Parks Matters 

Laburnum Trees 

MOVED by Aid. Calder, 

THAT the report of the Board of Administration (Harbours and 
Parks matters), dated August 14, 1970, being Clause 1 only re 
laburnum trees, be received for information. 

- CARRIED 

B uilding and Planning Matters 

Home Car Wash and Gasoline Service Station 
41st Avenue and Granville Street (Clause 3 ) 

The Board of Administration submitted a report by the Director 
of Planning giving a brief history of discussions and resolutions, 
etc. dealing with the operation of the Home Car Wash. It appears 
that a change was made in the times of operation which drew 
objections from some of the neighbours. The Board of Administration 
suggested three alternative courses of action: 
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RESOLVED, 

THAT the City Manager's Report dated October 1, 19 75, 
entitled 'Kitsilano RM-3A Conversion Survey' be received. 

RECOMMENDATION : 

3. Proposal Calls - Hostel Housing in the Downtown Eastside 

Pursuant to discussions with the Standing Committee on Housing 
and Environment, and City Council, proposals were received for the 
construction of hostel accommodation under a turn key agreement on the 
lands provided by the proponent. 

A City Manager's Report dated September 25, 1975, entitled 
'Proposal Calls: Hostel Housing Downtown Eastside' was submitted for 
the Committee's consideration. 

In tnis report, which is on file in the City Clerk's Office, 
the Director of Housing stated in part : 

"Two proposals were received and they contain the following elements: 

PROPOSAL #1 - A A-storey building containing 108 units (107 hostel 
units plus 1 caretaker's suite.) This proposal was 
submitted for the S/E corner of Dunlevy Avenue and 
Alexander Street. This property is described as T.nts 
1-6, Block 41, D.L. 196, New Westminster District. 
The present proposal provides for a F.S.R. of 1.83+. 
The total cost of the development is $1,782,115, or 
approximately $16, 502/unit . 

PROPOSAL #2 - 

(i) The original proposal provided for a 9-storey building 
containing 97 units (96 hostel units plus 1 caretaker's 
suite) on lands immediately to the west of Oppenheimer 
Lodge. The land is described as Lots 7-9, Block 57, 
D.L. 196. This proposal provided for a F.S.R. of 3.23+. 
The total cost of the development is $1,634,440, or 
approximately $16,850/unit . 
(ii) Negotiations took place with the proponent and the pro- 
posal was subsequently amended to a 7-storey building 
containing 85 units on property described as Lots 3, 4 
& 5, and Vh of Lot 6, Block 57, being on the S/S Cordova 
Street just east of Dunlevy Avenue. The F.S.R. in this 
amended proposal is 2.87+ and is now estimated to cost 
$1,562,110, or approximately $18, 377/unit. 

Under proposed CD-I zoning. Proposal #1 could be increased in height and in the 
number of units. On the basis of increasing the height one additional flnr>r, 
the cost of the development would increase to approximately $2,246,000 for 
140 units, or approximately $16 , 043/unit . In the event that the building height 
is increased to 6 storeys containing 172 units, the total cost is approximatelv 
$2,710,000, or $15, 756/unit . " 

In reviewing this report with the Coirmittee the Director of 
Housing advised that the Planning Department considered Proposal #1 
to be appropriate in terms of location and general form of development 
and agreed to meet with the community to solicit their views. However, 
with regards to Proposal #2 the Planning Department felt that not only 
was the design and scale inappropriate in this location, it was pointed 
out that this is an important central location and required careful 
analysis re: community needs. They therefore proposed that the 
proposal not be pursued. 

Ms. Dorothy Jan of the Planning Department advised that four storeys 
for Proposal #1 was the most suitable, however, the project could go 
to five storeys with' a roof garden. 

Mr. M. Geller of C.M.H.C. emphasized that C.M.H.C.'s priority 
is family housing in the downtown eastside area, and that the City 
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should look at the potential of both new construction and conversion 
housing. The Chairman advised that no family housing projects had 
been prepared for this year, however, the above two hostel housing 
projects were ready and could go ahead as soon as funding had been 
approved. Family housing proposals will be prepared for next year. 

When discussing Proposal #2 the Committee agreed that housing was 
very badly in need in this particular area. 


RECOMMENDED, 

A. THAT Council approve the construction of a six-storey 

hostel housing project on the site of the south-east corner 
of Dunlevey Avenue and Alexander Street, being Lots 1-6, 
Block 41, D.L. 196, subject to approval of the Antoinette 
Lodge Steering Group. 


B. THAT Council approve construction of a seven-storey hostel 
housing project on the property described as Lots 3, 4, and 
5, and the west half of Lot 6, Block 57, being on the south 
side of Cordova Street just east of Dunlevy Avenue. This 
building would contain 85 units and have a floor space ratio 
of 2.87 +. 

(Aldermen Boyce and Cowie are recorded as voting against 
this recommendation.) 


4 . 1975-76 Housing Program 

The Committee considered a letter dated September 8, 1975, 
from the Director of Housing to the Department of Housing in Victoria 
regarding the 1975/76 Housing Program. The letter, which is on file 
in the City Clerk's Office, stated in part: 


" RE: 1975/76 HOUSING PROGRAM 

Pursuant to our recent discussion, this will advise that 
this Corporation's tentative and current non-market family 
rental housing . program contains the elements as indicated 
and appears to be of the following nature: 


(See following page) 


A. DEVELOPMENT ON LANDS OV?NED ; ANP/OR ASSEMBLED BY CITY OF VANCOUVER 


LAND LOCATION 


ACREAGE 


DENSITY/ 
ACRE 


TOTAL # 
UNITS 


TOTAL DEVEL- 
OPMENT COSTS 


ARCHITECT 


TYPE OF HOUSING 


2nd Ave & Wallace St 
Boundary Rd-Price St-Tanner 
46th Ave & Arlington St 
Foster Ave & Euclid Ave 
Coujnercial Dr & Findlay St 

6. Nanaimo St & Vanness Ave 

7. Walker St & Copley St 

8. Hoy St & Moscrop St 

9. 2nd Ave-Maple St-Cypress St 

TOTAL 


B. DEVELOPMENT ON LANDS PURSUANT TO "PROPOSAL CALL" - PROPOSALS NOW UNDER 
REVIEW AND CONSIDERATION 


3.5 

18 

63 

$2,835,000 

John Keith King 

4. 7. 

18 . 

75 

3,375,000 

Neil Pelman 

4.8 

18 

86 

3,870,000 . 

Ron Howard 

1.8 

18 

32 

1,440, 000 

Romses Kwan & Assoc. 

1.5 

18 

27 

1, 215,000 

Britannia Design 

1.7 

• 18 

30 

1,350,000 

Zoltan Kiss 

.9 

18 

lb 

1 2.\J , UUU 


1.4 


25 

1,125,000 


100x120 • 


12 

540,000" 




366 

$16,470,000 



1. Downtown Eastside, 
S.E. corner Dunlevy & 
Alexander Sts 

2. DowTitowTi Eastside, 

S/S Cordova St - East of 
Dunlevy Ave 

3. 8570 Ash St at Marine Dr 

4. 14th Ave - Main St - 
Ontario St 

5. 41st Ave & Oak St 
TOTAL 

GRAND TOTAL 


150x120 

87.5 X 
122 

2.1 

133x132 
152x282 


15 


140 

85 

31 

12 

100 
368 
734 


$2, 246,000 

■ 1,562.000 

1,395,000 

540,000 

4,000,000 
$9,743,000 
$26, 213,000 


Waisman Architect- 
ural Group 


Jim Butler- 


Jim Butler 


* To be developed jointly with a co-operative. 


2/3/4 Bed. 
2/3/4 Bed. 
2/3/4 Bed. 
2/3/4 Bed. 
2/3/4 Bed, 
2/3/4 Bed. 
2/3/4 Bed. 
2/3/4 Bed, 


2/3 Bed. Apt. 


Townhouse-Art. 

Townhouse-Apt. 

Townhouse-Apt. 

Townhouse-Apt.. 

Townhouse-Apt. 

T ownh ou s e - Ap t . 
Townhou s e - ^mi-det 

Townhou s e -Apt . 


Hostel Apt. 


Hostel Apt. 


3 Bed. Townhouse / 
3 Bed. Semi-detached 


2/3 Bed. Apt. 


1 
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In bringing this matter to your attention, we wish to advise 
that the program contains the following assumptions: 

1. ) that the lands can be rezoned (where the rezoning 

is required) to permit the densities, scale and form 
of development proposed for each site. 

2. ) that adequate and appropriate funding will be avail- 

able from both C.M.H.C. and your department as it 
concerns the capital funding/subsidy. It is proposed 
to develop these housing units under Section 15(1) of 
the N.H.A. 

3.) that subject to an acceptable design, the densities 
of 18 units to the acre would be an acceptable form 
of development for family housing. 

Insofar as the matter of rezoning is concerned, consultant 
architects have been appointed for' those sites as indicated. 
Where no architect has yet been appointed, an appointment 
will be made at the appropriate time. Community meetings 
have already been held in some instances to discuss the po- 
tential development and to solicit their approval and concur- 
rence therein. Community meetings are being scheduled to 
discuss development for the remainder of the sites. 

It is also noteworthy to mention that some of the sites which 
have been assembled by the City of Vancouver are vacant and 
are owned by th^ City. In some instances, some assembly 
is still required in order to consolidate an acceptable hous- 
ing site. All purchases and assembly is being undertaken 
by the City's Property and Insurance Division. 

Your attention is drawn to the fact that in two instances 
we propose to develop a site jointly with a co-operative. 
One can expect that in the event the City does not proceed 
with development on the lands, that the lands might then 
be made available to a co-operative for family housing devel- 
opment. This is an area which I believe has possibility, 
and should be recognized and could be explored at the appro- 
priate time. The effect of such an alternate should clearly 
demonstrate that development of the lands for family housing 
have great potential; with adequate and appropriate funding 
can therefore be put into the market for development almost 
immediately. 

I hope that this information provided will assist you, and 
clearly indicates the needs of this Corporation concerning 
capital commitments for our current housing program. This 
commitment of funds will assist us and enable us to proceed 
with some degree of certainty and thereby assure ourselves 
that our planning efforts will be reasonably successful." 


RECOMMENDED , 

THAT the 1975/76 Housing Program as outlined by the 
Director of Housing in the amount of $26,215,000 be 
approved . 


. /cont'd 
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5 . Tax Exemption - New Senior Citizen Housing Projects 

The Chairman submitted a letter dated September 23, 1975, 
which is on file in the City Clerk's Office, and stated in part: 

"Council on January 21, 1975, when considering a City 
Manager's Report dated January 17, 1975, re the above matter 
passed the following motions: 

"THAT new senior citizens housing developments be tax 
exempt and be handled on an annual basis; 

FURTHER THAT the recommendation of the City Manager 
contained in this Clause be approved, and therefore, 
the officials be instructed on the basis of the 
recommendations set out in tie report." 

I bring this matter before you today in order that we may 
decide what to recommend to Council for the years 1976 and beyond." 

Following discussion, it was 
RECOMMENDED, 

THAT all new senior citizen housing projects be tax 
exempt . 

INFORMATION : 

6 . Kitsilano Housing Society 

Representatives of the Kitsilano Housing Society were present 
to discuss a "Buy Back Kitsilano Fund" proposal. They submitted a 
brief outlining this proposal. This brief, which is on file in the 
City Clerk's Office, highlighted the following points: 

"The Kitsilano Housing Society incorporated as a non-profit 
society in Victoria on February 28, of this year, has 
developed an innovative program to house families on low and 
moderate incomes at very little cost to the taxpayer. The 
program is called "Buy Back Kitsilano" and is a method by 
which the resources of the community both financial and human 
can be used co-operatively to acquire, rehabilitate, and 
operate rental accommodation that would otherwise be demolished. 
The "Buy Back Kitsilano Program" known as BBK offers the 
advantages of : 

- self-help 

- financially self-supporting 

- enhances the feasibility of the neighbourhood 
improvement program 

- provides in the community 

- perserves the present socio-economic mix 

- lends itself readily to the use of infill 

- provides twenty times the return on the dollar 

According to the United Housing Foundation the present cost 
per unit for new construction is $35,634 in the City. Since 
land values in Kitsilano are higher than average this means 
that new construction in Kitsilano would be more than $35,634 
per unit with other factors remaining constant. 


Cont'd . 
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The BBK acquisition costs us $14,574 per unit or about 2/5 
of the price of new units. Even after renovations were added 
on we will still have accommodation costing less than half 
the price of new construction. By using long term debts to 
maximiim advantage we have been able to multiply the 50% 
savings by a leverage factor of ten, yielding a buying power 
of twenty times on each dollar invested. 

Suites we own which are presently occupied by families on 
welfare will be designated for these purposes so that if 
a vacancy occurs only another family on welfare will be 
selected. We intend to reserve at least 25% of the suites 
for families on assistance or senior citizens. We would like 
the City to join us in enlarging the scope of the BBK program 
in order to aid more members of our community and obtain 
secure housing at a reasonable cost. We RECOMMEND therefore 
that the City agree to give to the Kitsilano Housing Society 
a long term loan of $100,000 at moderate interest rates. This 
loan to be invested through the BBK fund in low-cost housing 
through which we can attain a multiplier factor of twenty. Our 
society will acquire approximately 60 units and designate one- 
quarter of them for families on assistance and senior citizens. 
Furthermore we RECOMMEND that the City foregive a portion of the 
loan in direct proportion to the number of units designated for 
families on assistance and senior citizens.^ 

Following discussion on this brief, it was 
RESOLVED, 

THAT the proposal outlined above be. received and referred 
to the Director of Finance for report back to the next meeting 
of this Committee. 

RECOI'lMENCATIiCtt^ ; 

7. Housing Site - 2nd Avenue and Sasamat Street 

Council on September 16, 1975 when considering a report 
of the Planning and Development Committee dated August 28, 1975, 
regarding the eibove matter , passed the following motion: 

"That Community Builders Ltd. , and the City proceed with 
joint or separate subdivision of approximately 20 single- 
family lots, measuring approximately 55 feet by 115 feet, 
and city-owned property at 2nd Avenue and Sasamat Street 
to be subdivided to provide 10 single-family lots of similar 
size, possibly involving minor exchange of lands between 
them; the lot size to be approved by the approving officer." 

The Committee felt that in view of the existing open space 
surrounding this area. Council should rescind its above motion 
and reconsider the type of housing to be developed on this site. 

RECOMMENDED,* 

THAT Council rescind its above noted motion of September 16, 1975, 
and reconsider the type of housing to be developed on the site 
at 2nd Avenue and Sasamat Street. 

NOTE FROM CLERK ; 

- Rescinding motion requires affirmative vote of 2/3rds of 
Council members present. 

- With regards to the above Council motion of September 16, 1975, 
please be informed that Community Builders Ltd. has submitted 
an application to subdivide both their property and city-owned 
property into 36 lots. 


The meeting adjourned at 3:21 p.m. 


— ooOoo — 
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REPORT TO COUNCIL 


STANDING COmiTTEE OF COUNCIL 
ON FINANCE & ADMINISTRATION 


October 9, 1975 

I 

A meeting of the Standing Committee of Council on Finance and 
Administration was held in the No. 2 Committee Room, Third Floor, 
city Hall, on Thursday, October 9, 1975 at approximately 1.30 p.m. 

' PRESENT: Aid. Volrich, Chairman 

Mayor Phillips 

Aid. Bowers, Kennedy, Marzari, 
< and Sweeney 

ALSO PRESENT: Aid. Boyce 

CLERK: G. Barden 



RECOMMENDATION 

1. Consideration of Results of Plebiscite on 1976-80 Five Year Plan . 

The Chairman stated that the Plebiscite on the 1976-80 Five 
Year Plan failed for a second time in one year with a total of 
55.1% against. He felt that this is a strong indication from the 
! public that it is concerned over Government spending and rising costs 
j and a thorough and harsh examination on future spending should be 
j carried out. He advised that he had a meeting with the Mayor, City 
I Manager, and the Director of Finance to discuss what options are 
available and the following four options were outlined: 

1. Present the same plan again as soon as possible in 
a separated ballot form. 

I 2. Present the same plan or a further reduced plan on 

a separated ballot at the time of the 1976 election. 

3. Present only a public works plan in November 1976. 

4 (a) Proceed on a "pay as you go" basis for the next few 
years . 

(b) Re-examination of present commitments and priorities 
in 1976 Capital Program. 

(c) Consideration of what projects, street improvements, 
fire and police and basic engineering, must be regarded 
as critical and how they could be financed. 

(d) A slowing down and phasing of park development and re- 
consideration of priorities over the next few years. 

The Mayor stated that it was his feeling that if the vote was 
close a re-submission would be acceptable but if it was not close it 
was a message from the public to change our thinking. He stated it is 
his inclination to cut back on our expenditures and proceed on a "pay 
as you go" basis. This could always be revised if a year from now 
things seemed different, then we could re-submit a borrowing plan. He 
stated he wished to sound out the feelings of the Committee to ascertain 
if there is any urgency to submit a new plebiscite immediately. 


Cent" d. 
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Clause No. 1 Continued . 

Alderman Bowers submitted a report dated October 9, 1975 giving 
an example of a "pay as you go" plan. 

City officials favoured re-submission of a four part ballot 
as soon as possible. They felt there would be a scramble for the 
funds under a "pay as you go" plan with Aldermen favouring different 
projects. Also, a Five Year Plan provides for smoother and more 
efficient operation of the City because it allows planning ahead the 
projects that are to be done. 

Following further discussion, the Committee favoured option 
No. 4 and it was 

RECOMMENDED 

A. THAT the Director of Finance report on a "pay as you 
go" plan taking into consideration potential sources 
of funds and the City's debt charges pattern. 

B. THAT a special committee consisting of the Chairman, 
City Manager and the Director of Finance report to the 
Finance Committee as soon as possible on ways and 
means of implementing a "pay as you go" plan for 
essential capital projects, including consideration of 
priorities to be given projects, in particular over the 
year 1976 , and explaining consideration beyond that, 
including timing when such projects should proceed. 

Commissioner May Brown urged that the Park Board be given an 
opportunity to study their priorities and submit a list to Council 
prior to any commitments being made for park and recreation funds. 


2. 1975 Tax Billing . 

This matter was deferred to the next meeting because of time 
restrictions. 


The meeting adjourned at approximately 3.00 p.m. 
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STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


OCTOBER 9, 1975 


A meeting of the Standing Committee of Council on Planning and 
Development was held on Thursday, October 9th, 1975, in the 
No. 1 Committee Room, Third Floor, City Hall, at approximately 
3:40 P.M. 


I 


PRESENT: Alderman Bowers, Chairman 
Alderman Bird 
Alderman Cowie 

Alderman Harcourt (Items 3 81 4) 
ABSENT: Alderman Kennedy 
COMMITTEE CLERK: M. L. Cross 


INFORMATION 

1 . Economic Implications of Heritage Designation 

The Committee considered a memorandum dated 6th October 1975 from 
the Secretary of the Vancouver Heritage Advisory Committee, advis- 
ing that the Heritage Committee is currently involved in the study 
of a comprehensive report prepared by the Planning Department on 
the economic alternatives for owners of heritage designated build- 
ings and requesting that when this matter is dealt with by the 
Planning & Development Committee, a member of' the Heritage Com- 
mittee be permitted to speak to the matter. 


! RESOLVED 


THAT the memorandum from the Secretary of the Vancouver 
Heritage Advisory Committee be received and the Heritage 
Committee advised that one of its Members is welcome to 
attend the meeting of the Planning & Development Committee 
at which the subject of economic implications of heritage 
designation is considered. 


RECOMMENDATION AND CONSIDERATION 

2 . Grand view-Woodland Area Planning 

The Committee considered a report of the City Manager dated 18th 
September 1975 (copy circulated) wherein the Director of Planning 
outlines the Planning Department's progress to date in establish- 
ing the Grand view-Woodland Area Planning programme and requests 
approval for additional staff to complete the Grandview-Woodland 
Planning Team. Messrs. Youngberg - Associate Director Area Plan- 
ning, D. Janczewski and W. Buholzer of the Planning Department, 
advised of the problems in the Grandview-Woodland area and the 
need for support staff for the Area Planner. 


The Committee discussed the formation of the Citizens Committee 
and Mr. Buholzer advised that the interim Committee would make 
recommendations on the composition, selection procedures and 
terms of reference for a Grandview-Woodland Planning Committee 
which would be presented to the Planning & Development Committee 
for their endorsation. 


After discussion, the Committee 


RECOMMENDED 


THAT the arrangements outlined in the report of the 
City Manager dated 18th September 1975 regarding the 
location of the Grandview-Woodland Local Area Planning 
staff at the Information Centre, Britannia Community 
Centre, be endorsed. 


Continued on Page 2. 
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Clause No. 2 Continued 

The following motion was put and resulted in a tie vote and is 
therefore forwarded by the Committee for the CONSIDERATION of 
Council : 

THAT programme priorities be adopted within the 
Planning Department so that the Grand view-Woodland 
Area Planning Programme may proceed without addi- 
tional staff. 


I (Aid. Cowie and Harcourt wished to be recorded as 

i opposed to the motion.) 

RECOMMENDATION 

i 

3 . Champlain Heights - Areas E and F 

The Committee considered a report of the City Manager dated 6th 
j October 1975, wherein the Director of Planning advised that on 
\ 31st July 1975 the Standing Committee on Planning & Development 
I recommended 

I 

i "THAT a Consultant be hired at an estimated cost of 

j $25,000, the City's share of which will be part of 

I the front end expenditures for the development of 

Areas E & F of Champlain Heights, subject to the 
School Board agreeing to pay 50% of the cost," 

Council approved the recommendation on 12th August 1975 and added 
the following: 

I "THAT the City's funds be advanced from Contingency 

Reserve and reimbursed from the sale of prepaid 
leases in the area." 

In a letter dated 23rd September 1975, Mr, J. E. Robertson, Head 
of Business Administration of the School Board, advised that the 
Board, at its meeting of 16th September 1975, approved the fol- 
lowing recommendation of their Building & Planning Committee: 

"THAT the Board cooperate in the planning process 
for Champlain Heights Areas "E" and "F", provided 
that the City pays the total cost of the programme 
as was done in the case of the Britannia Community 
Services Centre project," 

The Director of Planning advised that two alternatives were avail- 
able: 

a) Subdivide a portion of the land for a High School 
and Elementary School, and ask the School Board to 
proceed with school designs, 

b) The City put up the full amount of consultant fee. 

' and recommended that the City pay the total cost of hiring a con- 
sultant, 

I 

The Committee 

1 

! RECOMMENDED 

THAT the City pay the total cost for hiring a consultant 
I to prepare site plans for the Community Services Centre 

! in Champlain Heights; funds to be advanced from Contingency 

Reserve and reimbursed from the sale of prepaid leases in 

the area. 


Continued on Page 3, 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Home Car Wash and Gasoline 
Service Station (cont'd) 

(a) To leave the hours unchanged 

(b) To permit operation from 8:00 a.m. to 6:00 p.m. 
and to be closed on Sundays and eight Statutory 
Holidays, or, 

(c) Council to set such hours and days as it feels 
suitable 

MOVED by Aid. Phillips, 

THAT the following suggestion by the Board of Administration 
be adopted by the Council : 

'Authorize the Director of Planning to amend the Develop- 
ment Permit by way of a minor amendment whereby the hours 
of operation for the car wash would be from 8:00 a.m. to 
6:00 p.m., Monday through Saturday with the car wash being 
closed each and every Sunday and eight Statutory holidays 
per year as listed by Mr. Pope, with these hours of 
operation to be reviewed by Council on or before 
December 31, 1971, ' 

- CARRIED 

Balance of Building and Planning Matters 

MOVED by Aid. Calder, 

THAT Clauses 1 and 2 of the report of the Board of Adminis- 
tration (Building and Planning matters), dated August 14, 1970, 
be adopted. 

- CARRIED 

Finance Matters 

Rental of Lighting Equipment to 
"Theatre in the Park" (Clause 1) 

MOVED by Aid. Hardwick, 

THAT Clause 1 of the report of the Board of Administration 
(Finance matters), dated August 14, 1970, be adopted. 

- CARRIED 

Journal of Commerce Request for Ad 

Special Edition, Port of Vancouver (Clause 2) 

The Journal of Commerce requested that the Council consider 
taking space in a special 40 page edition of the Journal which 
will detail the progress story of the Port of Vancouver during 
the past ten years. It was noted that Council's established 
policy is not to take space in special issues of publications. 

MOVED by Aid. Adams, 

THAT the Council take no action toward meeting the request 
of the Journal of Commerce for the taking of space by the City 
in the special edition of the Journal . 


- CARRIED 
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INFORMATION 

4 . Status of Rezoning Applications 

Alderman Harcourt advised that on 19th June 1975, the Committee 
heard a presentation from the Zoning Administration Group of 
the Planning Department with respect to rezoning applications. 
After discussion, the Committee felt that ways of reducing the 
time taken for processing rezoning applications should be in- 
vestigated and the results reported back to the Committee, As 
a considerable time has elapsed, he requested that the status 
of outstanding rezoning applications be made available for the 
next meeting of the Committee, 

The Committee 

RESOLVED 

THAT the Director of Planning be instructed to 
report to the next meeting of the Committee 
(16th October 1975) the status of outstanding 
rezoning applications. 


The meeting adjourned at 4:50 P,M. 


FOR COUNCIL ACTION SEE PAGE(S; 



REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 



October 9, 1975 


A meeting of the Standing Committee of Council on 
Commiinity Services was held in the No. 2 Committee Room, 
third floor, City Hall on Thursday, October 9, 1975 at 
approximately 3:30 p.m. 


PRESENT: 


Alderman Rankin, Chairman 
Alderman Boyce 


Alderman Marzari 
Alderman Sweeney 
Alderman Volrich 


COMMITTEE 
CLERK: 


H. Dickson 


INFORMATION 


1. 3371 Findlay Street 

The Committee had before it for consideration a Manager's 
report dated October 2, 1975 in which the Medical Health 
Officer reported on the condition of this building as requested 
by the Community Services Committee on July 31 » 1975* 

The report quoted the Medical Health Officer, in 
part, as follows: 

"Repair and redecoration to all suites have been 
completed to the satisfaction' of this Department. 
Repair to the roof has been completed. Cleaning of 
walls and ceiling in hallway is also completed. 
Pest control vigilance is still being maintained. 
Mrs. Louie is now considering a general facelift to 
the exterior of the building, for which tenders are 
now being soiight. The exterior yard will also be 
included in improving the appearance of this site. 

Since taking control of the premises, Mrs. Louie has 
co-operated well and made steady progress. I am 
inclined to believe she will honour her stated obligation. 
This Department will now only be concerned with observing 
future maintenance." 

A representative of the Medical Health Officer told the 
Committee the Health Department will continue to inspect this 
building. 

Mrs. Eileen Louie, owner of the building, was present. 
Following discussion it was 
RESOLVED 

THAT the Manager's report dated October 2, 1975 on 
3371 Findlay Street be received and the owier of 
this building be thanked for co-operating with the 
City Health Department in bringing her building 
up to standard. 


Cont'd 
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2. Nelson Place Hotel - Police Report 
on Beer Parlour 


The Community Services Committee at its meeting of 
July 31» 1975, resolved: 

"THAT the Police Department report on the management 
and operation of the Nelson Place Hotel beer parlour 
in two months, such report to include the previous 
history of this beer parlour's operation." 

The Committee had before it for consideration a report 
(circulated) dated September 11, 1975 from the Investigation 
Division of the Police Department. 

Appearing before the Committee this date were the owner 
of the Hotel, Mr. D. Poll; the Manager of the beer parlour, 
Mr. G. Apopodopolous and their lawyer, Mr. B. Wicks. 

Representatives of the Police Department had been invited 
to attend but were unable to send a representative. 

There was considerable discussion on this matter with 
Mr. Wicks defending the operation of the beer parlour and 
explaining the various problems and difficulties encountered 
in operating a beer parlour. 

It was revealed during discussion that this beer parlour 
had been closed by the Liquor Administration Branch on the 
Thursday, Friday and Saturday immediately preceeding this 
Committee meeting. 

However, the Committee noted it could not properly reach 
a recommendation without hearing directly from the Police 
Department and it was 

RESOLVED 

THAT the Police Department report on the Nelson 
Place Hotel beer parlour dated September 29, 1975 
be deferred for two weeks and that the Police 
Department be asked to appear before the Committee 
in two weeks with an up-to-date report on the 
operation of this particialar beer parlour. 


RECOMMENDATION 


3. Night Time Emergency Shelter for 
Persons With Emotional Problems 

The Committee had before it for consideration a Manager's 
report dated September 24, 1975 (circulated) which was in 
response to the following recommendations of the Commxinity 
Services Committee meeting of Aiigust 2^, 1975: 

"RESOLVED that the Social Planning Department: 

(a) locate a further 10 beds within existing facilities 
for use of emergency night time psychiatric patients; 

(b) organize a meeting with the various agencies in this 
field and the Crisis Centre to establish an index of 
beds and set up a co-ordination of their services; 

(c) acquire in writing the criteria admission from each 
agency and arrange a meeting of the funding bodies 
and report back to the Community Services Committee." 


Cont'd • • • 
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Standing Committee of Coiancil 3 

on Commiinity Services 
October 9, 1975 

Clause #3 continued : 

During discussion the Chairman of the Committee advised 
he spent a night with a member of the Social Planning Depart- 
ment visiting the various agencies which deal with persons in 
emotional difficulties and as a result is in agreement with 
the recommendations of the Director of Social Planning contained 
in the Manager's report. 


A representative of Lookout, an agency which deals in this 
field, stated Lookout can provide six beds now and possibly 
can add four more in the near future. 

Following consideration the Committee 

RECOMMENDS 

THAT the following recommendations of the Director of 
Social Planning as contained in the Manager's report 
dated September 24, 1975 be approved: 

(a) THAT a grant be made to Lookout for $3,156 to 
cover the cost of six emergency beds for a 
three-month period; 

(b) THAT the Social Planning Department report to 
the Community Services Committee at the end of 
the three-month period on the co-ordination of 
all emergency beds and their use and also on the 
matter of funding by the Vancouver Resources 
Board. 


The meeting adjourned at approximately 4:30 p.m. 

FOR COUNCIL ACTION SEE ?mS)<2^^ 



PART REPORT TO COUNCIL 
OFFICIAL TRAFFIC COMMISSION 


OCTOBER 1, 1975 


A meeting of the Official Traffic Commission was held on Wednesday, 
October 1st, 1975, in the No, 1 Committee Room, Third Floor, City 
Hall, at approximately 7:30 P, M, 


PRESENT 


ALSO PRESENT: 


ABSENT 


Alderman Marzari, Chairman 
Alderman Boyce 

Mr. J. Moodie, for City Manager 

Ms, B. McKinley, Vancouver Safety Council 

Mr, R. Gascoyne, Asst , City Engineer - Traffic 

Supt, R, Cray, Vancouver Police Department 

Mr, N, Divinsky, Vancouver School Board 

Mrs, E, Robinson, Vancouver Parent-Teacher Council 

Mr, C, S, Fleming, Director of Legal Services 


CLERK ; 


G, Barden 


Adoption of Minutes 

The minutes of the meeting of the Official Traffic Commission of 
3rd July 1975, were adopted, 

1 

INFORMATION 

1, "Resident Parking Only" Zones in the Vicinity of 
Nanaimo and Kingsway 

The Commission had for consideration the following report dated 16th 
September 1975, from the City Engineer: 

" On July 22, 1975, City Council adopted the recommendations of 
the Official Traffic Commission that:- 

THE matter of "Resident Parking Only" signs in the 
vicinity of Nanaimo Street and Kingsway be deferred 
until the Engineering Department observes parking 
densities around the Eldorado Hotel in the evening; 
for report back to the Commission. 

FURTHER, THAT residents in the area be advised of their 
rights to telephone the Police Department to have the 
"three hour By-law" enforced between the hours of 8:00 
a.m. and 6:00 p.m. 

A licence plate parking survey was carried out around the Eldorado 
Hotel on a Friday and Saturday evening, between the hours of seven and 
ten o'clock. The survey showed a low to normal parking density in the area, 
with the majority of on-street parked vehicles belonging to the residents 
of the surveyed area. During 'peak' pub hours of the Eldorado Hotel, no 
great increase of non-resident on-street parking took place. It appears 
that the hotel parking facilities are accommodating the heavier weekend 
crowds with virtually no hotel patrons utilizing adjacent residential streets. 

Further, the local residents of that area have, by letter, now been made 
aware of the "three hour By-law" and have been advised of their right to tele- 
phone the Police Department for enforcement of the By-law. 


Continued on Page 2. . . 
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Clause No. 1 Continued 

The residents complained that the survey was done during a strike 
of the beer truck union which did not give a true picture of the 
situation. They requested that another survey be done when the 
patron parking at the El Dorado Hotel is back to normal , The 
Chairman requested that the residents call her when they would 
like the survey to be done. 

After further discussion, it was 

RESOLVED 

THAT the City Engineer's report be received and further 
consideration of this matter be deferred pending a 
further survey. 


RECOMMENDATION 

2, Pedestrian Signal and Bus Stop Request on 49th Avenue 
at Killarney Street 

The Commission had for consideration a report dated 17th September 
1975, from the City Engineer (copy circulated), advising that a 
pedestrian activated signal is warranted at 49th Avenue and Killar- 
ney Street, and that the bus stops should remain unchanged. The 
delegation advised that an additional bus stop should be installed 
between the school and library as they claim there is a 1000 ft. 
gap between stops; otherwise, they requested that the present bus 
stops be relocated. 

The Chairman noted correspondence from the following groups sup- 
porting installation of additional bus stops: 

a) Killarney Champlain Citizens for Action Area Council 

b) Killarney Secondary School 

c) Contact Centre 

d) Killarney Community Centre 

e) Vancouver Public Library 

f) Daisy Webster, MLA 

The City Engineer advised that the present bus stop arrangement 
on 49th Avenue conforms to Council's policy, particularly the 
selective bus stop policy and far side policy. There are presently 
bus stops at Killarney Street west bound and Rupert east bound; 
these stops flank the school buildings and are only 300 ft, apart. 
The relatively short distance to walk from either stop to the 
community centre and school does not warrant additional stops. 

Following discussion, it was 

RECOMMENDED 

A, THAT a pedestrian activated signal be installed at 
49th Avenue and Killarney Street, 

B, THAT the bus stops remain unchanged, 

C, THAT the correspondence be received. 


Continued on Page 3 
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3 . Request for Resident Parking Zones in the 1700 Block 
Charles Street (Pofi Bar) 


The Commission considered the following report dated 18th September 
1975, from the City Engineer: 

one original request for Resident Parking Only zones from the 
residents of the 1700 block Charles Street, was received in February, 
1974, shortly after the opening of the Pofi Bar. Investigation 
revealed that there was no warrant for the installation of Resident 
Parking zones and the applicants were so advised in April, 1974. 

On July 25, 1974, a petition was submitted to the Standing Committee 
of Council on Social Services for resolution of various items related to 
the Pofi Bar, among these was a request for Resident Parking zones. This 
item was referred to the Official Traffic Commission; who at their September 
11, 1974, meeting recommended: 

(i) That the City Engineer's r'ecommendation contained 

in his report dated September 5, 1974, that Resident 
Parking Only zones not be established in the 1700 
block Charles Street, be approved. 

(ii) That the matter be again reviewed next May and local 
residents be advised of this fact. 

Council approved this recommendation on September 24, 1974. 

In the interim, the other complaints have been dealt with by the 
Standing Committee of Council on Social Services. 

In April 1975, the owners of the Pofi Bar were advised that in order to 
renew their business licence, they would be required to relocate their 
entrance from Charles Street to Commercial Drive within thirty (30) days. 
At a meeting on May 13, 1975, City Council granted a sixty (60) day extension 
to complete the renovations. 

Also in May 1975, and in accordance with Council's instruction of 
Sept. 24/74, the matter of R.P.O. zones in the 1700 block Charles was 
reviewed. This showed that the situation was virtually the same as in 
the last two investigations. Parking densities in the block being 53% 
to 60% with space usually available on both sides of the street. In these 
circumstances, there was not a warrant for establishment of R.P.O. zones, 
particularly since about half the vehicles observed belonged to the 
residents themselves. Further, there are lanes on both sides of Charles 
Street and most residences have spaces available off these lanes. A 
report was not submitted at that time pending some experience following 
the relocation of the entrance. 

In September, 1975, following the relocation of the Pofi Bar entrance 
the requirement for R.P.O. zones in the 1700 block Charles Street was 
again reviewed. Observations revealed an increase of 15% in parking den- 
sities, from an average of 55% to 70%. This increase may be attributed 
to the renovations that were undertaken while the entrance was being 
relocated. These alterations have increased the capacity of the ^ofi Bar 
and consequently attracted more patrons. Notwithstanding this additional 
patronage, parking spaces are still available on both sides of the street. 

It was further noted that patrons were also parking in the 1600 block 
Charles Street (which has residences on the south side only) and the 1200 
and 1300 blocks of Commercial Drive (which is commercially developed) . 
There was no warrant for R.P.O. in the 1600 block Charles Street and 
Commercial Drive has signed parking time limits. " 

Following discussion, it was 
RECOMMENDED 

THAT the Resident Parking Only zones not be established 
in the 1700 Block Charles Street. 


Continued on Page 4. 
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4 . 33rd Avenue at Granville Street 

The Commission considered a report dated 2nd September 1975, from 
the City Engineer (copy circulated) on the question of improving 
the "tight" turning radius from Granville Street onto 33rd Avenue. . 

The City Engineer advised that the pavement on 33rd Avenue could be 
widened to 42 feet for a distance of 150 feet on either side of 
Granville Street. This widening would cost $35,000.00 and since 
there are no existing curbs and gutters east of Granville Street, 
that portion of the work would be assessed against the property 
owners through local improvement procedures. 

The Commission agreed that the City Engineer should survey local 
residents regarding the widening which would require removal of 
three 10-inch diameter trees on the north side of 33rd Avenue 
east of Granville Street and three small trees on the north side 
west of Granville Street. The Commission felt the cost of the 
widening should be borne by the City at large, since 33rd Avenue 
is an arterial street. 

Following further discussion, it was 

RECOMMENDED 

A. THAT the cost of widening 33rd Avenue at Gran- 
ville Street be borne by the City. 

B. THAT the City Engineer be instructed to survey 
residents two blocks east and west of Granville 
Street on 33rd Avenue on the proposed widening, 
advising that the work would not be done under 
local improvement nrocedures. 


5. Oak Street Bridge: Ramp for E/B to S/B Traffic from 
S.W. Marine 


The Commission considered the following report dated 18th September 
1975 from the City Engineer: 

, »*The Marpole-Oakrldge Area Council has made presentations to the 
O.T.C. concerning the need for the E/B to S/B access ramp to the Oak 
Streef Bridge. 

The Traffic Division has made a very preliminary examination of the 
design of such a ramp and identified a number of constraints and problems 
related to the provision of this ramp as an addition to the existing 
structure. 

For example, to minimize the impact on adjacent properties, the 
ramp should be as steep as possible. However, a steep ramp would create 
a difficult and hazardous merge because of the resultant slow speed of 
trucks merging with the fast traffic already on the bridge. 

A ramp could result in access limitation to properties south of 
Marine Drive because Oak south of Marine would probably have to be closed. 

The problems may be minimized by the expenditure of sufficient 

money . 

Our brief review of this problem suggests there is benefit in the 
provision of this ramp provided the problems noted above can be minimized. 
Further detailed engineering study is required to provide definitive 
Information. 


Continued on Page 5. 
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Clause No. 5 Continued 
Following discussion, it was 
RECOMMENDED 

A. THAT the Mayor, on behalf of Council, request 
the Provincial Government to do the necessary 
design studies and construct an E/B to S/B 
access ramp to the Oak Street bridge as soon 
as possible, providing the benefits outweigh 
the disadvantages (with copies to the Minister 
of Recreation 8s Conservation and Ms. Daisy 
Webster, MLA , and the Marpole-Oakridge Area 
Council) , 

B. THAT the Provincial Government also be requested 
to maintain appropriate liaison with the City 
officials during such design study. 


6 . Use of Certain Vancouver East Streets as Truck Routes 

The Commission had for consideration a letter dated 20th September 
1976 from the Hastings Sunrise Action Council advising that the 
following motion was passed by them on 17th September 1975: 

" Whereas the influx of the projected number of additional 
trucks (250 - 5 axle units) will add greatly to the 
already overcrowding on these streets; and 

"Whereas additional noise and fume pollution will 
result to the surrounding residential community; 
and 

"Whereas the additional traffic will result in 
additional hazards to pedestrians and school 
children crossing these streets; 

Therefore be it resolved that this meeting of 
250 citizens held September 17, 1975 at Hastings 
Community Centre, unanimously demand that immediate 
steps be taken by the 3 levels of Government repre- 
sentatives to initiate talks for the purpose of 
joint action on truck routes and goods movement 
to ensure minimal disruption to the existing 
residential community. 

And further to discuss cost sharing the construction 
of these routes. 

And further this organization be kept advised of 
the negotiations." 


The Chairman advised that a Report Reference will be heard on 
Vanterm at the next meeting of City Council and the Commission 
felt a request for such a meeting should go forward to Council 
at that time. 

Following further discussion, it was 
RECOMMENDED 

THAT City Council request a meeting, as soon as 
possible, of the three levels of Government to 
discuss Vanterm and implications to residents 
in Vancouver Bast. 

Continued on Page 6. . 
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INFORMATION 

7 , Stop Signs at Semlin Drive and Pender Street 

Mr. Geoffrey Weyman submitted a petition dated 27th September 1975, 
requesting a stop sign at Semlin Drive and East Pender Street 
because of the many accidents there each month. 

Following discussion, it was 

RESOLVED 

THAT the petition be received and the City Engineer be 
requested to investigate this matter and report back. 


8 . 72nd and Osier Traffic Problems 

Mr. E. Ruddell of the Marpole-Oakridge Area Council circulated a 
letter dated 29th September 1975, advising that buses and other 
heavy vehicles are still using Osier Street to get to Oak Street 
bridge. They proposed that an island be installed across the 
centre on 72nd Avenue at the intersection of Osier Street to 
restrict non-resident traffic from using this route. They advised 
they are conducting a survey of local residents in regard to this 
proposal . 

Following discussion, it was 
RESOLVED 

THAT the letter be received and the City Engineer be 
requested to investigate this matter and report back. 


9 . Bureau of Transit Meeting 

The Chairman advised that she has been endeavouring to set up a 
meeting with the Bureau of Transit and citizens of Killarney/ 
Champlain Heights area to discuss traffic problems in their area. 

Following discussion, it was 

RESOLVED f^+ir 

meeting 

THAT the Commission sponsor such a to be held 

at the Champlain Heights Community School on Wednesday, 
29th October 1975. 


10 . Joyce Loop Transit Problems 

A letter dated 30th September 1975, from the Collingwood Elder 
Citizens Centre on Joyce Loop transit problems was submitted at 
the Official Traffic Commission meeting. 

Following discussion, it was 

RESOLVED 

THAT the letter be received and referred to the Traffic 
Engineer for investigation. 


Continued on Page 7. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
B . Property Matters, August 14, 1970 
Consolidation and Sale of Land: 

1852, 1864 and 1872 West 3rd Avenue (Clause 4 ) 

The Board of Administration reported on properties at the 
three addresses shown on West 3rd Avenue, It was noted that 
1872 West 3rd Avenue has been demolished, that 1852 West 3rd Avenue 
is now vacant and boarded up and 1864 West 3rd Avenue is occupied 
by a lady and three children and that the property is not in good 
condition , 


The Council was concerned that in authorizing demolition it 
would not be acting unreasonably toward the tenant who is in 
receipt of social assistance and has three children dependant 
on her. 


MOVED by Aid, Bird, 

THAT, in order to enable the City to proceed with the sale of 
this apartment site, the vacant house at 1852 West 3rd Avenue 
be demolished immediately and the tenant of 1864 West 3rd Avenue 
be given notice to vacate but such notice be not less than 30 days 
and be not given prior to the lands being consolidated and the 
property offered for sale; the foregoing being predicated on the 
assumption that the City will assist the tenant in the problem of 
finding other quarters and moving to them. 


- CARRIED 


MOVED by Aid, Broome, 

THAT the communication from the Kitsilano Area Resources 
Council, dated August 18, 1970, protesting the intention to demolish 
the two houses at 1852-1864 West 3rd Avenue, be received for 
information, _ carried 

Balance of Property Matters 


MOVED by Aid, Adams, 

THAT Clauses 1 to 3 inclusive and 5 to 8 inclusive of the 
report of the Board of Administration (Property matters) , dated 
August 14, 1970, be adopted, 

- CARRIED 


C. Painting Hastings Street, Howe to Hornby Streets 

for P.N.E, Parade: Canadian Broadcasting Corporation 

The Board of Administration reported on a request by the 
Canadian Broadcasting Corporation for permission to paint 
decorative designs on a portion of the P,N,E, parade route. 


MOVED by Aid, Broome, 

THAT permission be granted to the C.B,C, to paint designs 
on the pavement surface of Hastings Street between Howe Street 
and Hornby Street for television coverage of the P,N.E, parade 
on August 22nd, 1970, subject to the following conditions: 

(1) That all costs of the painting be borne by the 
appl icant , 

(2) That the applicant enter into an agreement 
satisfactory to the Corporation Counsel 
indemnifying the City against any claim that 
may result from the laying of the paint. 


- CARRIED 
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11 . Napier and Commercial - Cross-Walk 

A letter dated 2nd September 1975 from the Britannia Community 
Services Centre was received requesting a cross-walk and 
pedestrian activated traffic light be installed as soon as 
possible to ensure safe access for children and the elderly 
coming to the centre. 

Following discussion, it was 

RESOLVED 

THAT the letter be received and referred to the 
Traffic Engineer for investigation. 


RECOMMENDATION 

12 . 57th Avenue Alignment 

Alderman Boyce advised the Commission that a meeting had been 
held to discuss the possibility of extending 57th Avenue at 
Cambie easterly to connect up with 57th Avenue at Ontario. To 
make this connection, the Langara Golf Course would be affected. 

It was suggested that the City Engineer contact the consultant 
doing redesign of the golf course caused by the housing develop- 
ment proposed at the north end. 

Following discussion, it was 

RECOMMENDED 

A. THAT such a study for the re-alignment of 57th Avenue 
be undertaken. 

B. THAT the City Engineer be instructed to contact the 
consultant for the golf course planning in order that 
input may be made relative to the alignment of 57th 
Avenue . 


13 . Traffic Safety Education 

It was reported that the Vancouver Safety Council has applied for a 
L.I. P. grant to start an elder citizens traffic safety programme 
and they would like to extend this programme to include traffic 
safety education for school children. 

It was suggested that Judge D. Jones be invited to discuss traffic 
safety education, the point system, impaired driving, etc. with 
the Commission. Mrs. McKinley agreed to circulate material on 
the point system to members of the Commission together with materia 
on the safety programme prior to the meeting witn judge uuues . 


The meeting adjourned at approximately 9:05 P.M. 
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PART 


STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 



October 16, 1975 


A meeting of the Standing Committee of Coiincil on 
Community Services was held in the No. 1 Committee Room, 
third floor, City Hall on Thursday, October l6, 1975 at 
approximately 3:30 p.m. 


PRESENT: 


Alderman Rankin, Chairman 


Alderman Marzari 
Alderman Sweeney 
Alderman Volrich 


ABSENT: 


Alderman Boyce 


COMMITTEE 
CLERK : 


H. Dickson 


RECOMMENDATION 


1. Liquor Permit Application - 
1333 Burrard Street 

The Committee had before it for consideration a Manager's 
report dated October 7, 1975 on the application of Mr. Fred 
Muhlbauer (Development Permit Application #714^7) which read 
as follows: 

"It is reported on behalf of the Director of Planning that the above noted 
development permit application has been filed to alter and use a portion of 
the ground floor of this existing 2 storey private club building as a cabaret. 
This development is located in the downtown core area on the northwest corner 
of Burrard and Harwood Streets in the (CM-1) Commercial District (proposed 
rezoning to Downtown District - DD). 

This development will maintain a public assembly area of approximately 1,749 
sq. ft. The plan indicates there will be a maximum seating capacity for 
125 persons. 

The Director of Planning approved this application after receiving advice from 
the Development Permit Staff Committee, subject to the condition that prior to 
the issuance of the developrnent permit: 


The City Manager submits the foregoing report for the CONSIDERATION of the 
Standing Committee of Council on Community Services. 

Appearing before the Committee on this matter were the 
applicant, Mr. F. M\ihlbauer and a representative of the 
Planning Department who explained the development involves 
the applicant leasing a portion of the existing Royal Canadian 
Legion building at 1333 Burrard Street, from the Legion, and 
operating the Sunset Dance Cabaret which will cater to a 
middle-aged clientele. The Legion will continue to operate 
but on a smaller scale and with the new cabaret the total public 
assembly area will actually be less than now exists in the 
Legion itself. 


II 


This request is to be referred to the Council Committee on n&/i 
liquor outlets for consideration and necessary action." 


Cont'd 
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on Commimity Services 
October l6, 1975 

Clause #1 continued : 

During discussion the Committee expressed some concern 
as to parking and traffic problems and the proximity of the 
proposed cabaret to the residential area but was assured by 
the Planning Department representative the application meets 
all applicable City regulations with respect to parking. 

Mr. Muhlbauer told the Committee his cabaret will not 
be a rock-and-roll type of entertainment establishment and 
that he has 14 years experience in the restaurant business, 
most recently with Grouse Mountain and Hotel Vancouver. 

He assured the Committee he has made arrangements with 
adjacent property owners for the necessary praking. 

Following discussion it was 

RECOMMENDED 

THAT Council approve the application of Mr. Fred 
Muhlbauer (Development Permit Application #7143?) 
to operate a cabaret on the groiind floor of 
1333 Burrard Street. 


NOTE: Following the meeting Mr. Muhlbauer presented the 
attached letter pertaining to parking arrangements 
to the Committee Clerk. 


FOR COUNCIL ACTION SEE PA6E(S) c25Zl_ 


CITY OF VANCOUVER 


SPECIAL COUNCIL - October 23, 1975 

A Special Meeting of the Council of the City of Vancouver was 
held on Thursday, October 23, 1975, in No . 1. Committee Room, at 
3.30 p.m. 

PRESENT ; Alderman Volrich (Chairman) 

Aldermen Bird, Bowers, Boyce, Cowie, 
Harcourt, Marzari, Rankin, 
and Sweeney. 

ABSENT: Mayor Phillips (On Civic Business) 
Alderman Kennedy. 

CLERK TO THE COUNCIL; R. Henry. 


In the absence of the Mayor, it was agreed that 
Alderman Volrich assume the Chair. 


Local Improvements on the Initiative . 

MOVED by Aid. Bird, 
SECONDED by Aid. Sweeney, 

THAT this Council resolve itself into a Court of Revision for 
the purpose of hearing complaints against the proposed assessments 
or the accuracy of frontage measurements, or any other complaint 
which persons interested may desire to make and which is by law 
cognizable by the court. Alderman Volrich in the chair. 

- CARRIED UNANIMOUSLY 


COURT OF REVISION 

Street and Lane Lighting, on the initiative. 
Schedule No. 434. 


The Court received from the Collector of Taxes, Schedule No. 434 
listing a number of local improvement initiative projects at various 
locations. It was noted that projects Nos. 2, 8, 27 and 36 had 
been defeated by petitions received from more than one half of the 
owners, representing more than one half of the total assessed value. 

The Tax Collector requested the Court to adjust the measurements 
of projects Nos. 10, 15, 18, 25 and 38, which the Court has authority 
to do under Section 511 of the City Charter. 

MOVED by Aid. Rankin 
SECONDED by Aid. Sweeney 

THAT the measurements of projects Nos. 10, 15, 18, 25 and 38 be 
adjusted as detailed in the Tax Collector's statement, submitted to 
the Court this day. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt 
SECONDED by Aid. Cowie 

THAT Schedule No. 434, as submitted by the Tax Collector and 
amended by this Court, be approved. 

- CARRIED UNANIMOUSLY 
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COURT OF REVISION (Cont'd) 


MOVED by Aid. Harcourt 
SECONDED by Aid . Cowie 

THAT the Court of Revision rise and report. 

- CARRIED UNANIMOUSLY 


COUNCIL 

MOVED by Aid. Harcourt 
SECONDED by Aid. Cowie 

THAT the report of the Court of Revision be received. 

- CARRIED UNANIMOUSLY 


Local Improvement Subsequent Procedure - 
Schedule 434. 


The Council received the following representations speaking to 
the projects listed. 

Project 
Sch .No . No . 

Mr. Lawson. 434 48 Re traffic in the lane and 

untidy condition caused by 
a commercial store. 


Mrs. Nash. 434 5 7 


Mr. Pruss. 434 28 


Mr. Keefe. 434 89 


Criticized method of notification. 
Suggested most property owners 
do not understand the proposed 
works . 

Opposed, as the lane is suffic- 
iently lit at present by street 
lighting . 

Opposed to the proposed project. 


The Assistant City Engineer advised that his Department will be 
reporting soon on amendments to the rates for residential properties 
as shown in the schedule . 

MOVED by Aid. Rankin 
SECONDED by Aid. Marzari 

THAT, excluding the West End area, where any single-family 
properties abut commercial areas, the cost of lighting lanes be 
apportioned to th« commercial properties only. 

- (deferred) 

MOVED by Aid. Bowers 
SECONDED by Aid. Boyce 

THAT the foregoing motion be deferred to the next meeting of 
Council pending a report from the Director of Legal Services and the 
Director of Finance on the implications of this proposed policy change. 


- CARRIED UNANIMOUSLY 
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Local Improvement Subsequent Procedure 
Schedule 434. (Cont'd) 

The Council then considered the following report of the Deputy 
City Engineer, as submitted by the City Manager: 

" GENERAL 

projects for lighting on the 'Initiative principle' 
have been advanced under the provisions of the Local 
Improvement Procedure By-law and will come before a 
Court of Revision on October 23, 1975. 

The projects are identified as follows: 

Schedule Item Type 

Initiative 424 1 to 27 Street Light 

Standard Projects. 
28 to 90 Lane Lighting 


Projects . 


DEFEATED PROJECTS 


The following projects on the 'initiative Principle' 
have been defeated: 

Schedule Item Type 

434 2,8 & 27. Street Light 

Standard Projects. 
36 Lane Lighting 

Projects . 

CAPITAL FUNDS 

The City's share of the recommended projects is 
available in the 1975 Lighting Capital Budget. 

RE COMMENDAT I ON 

I RECOMMEND, subject to the proceedings of the 
Court of Revision and subsequent approval by Council, 
that the 'Initiative Projects' in Schedule 434, 
except the defeated items 2, 8, 27 and 36 be undertaken. 

The City Manager RECOMMENDS approval." 


MOVED by Aid. Bowers 
SECONDED by Aid. Boyce 

THAT projects Nos. 57 and 58, Lanes south and north of Hastings 
Street from Garden Drive to Renfrew Street, be not proceeded with. 

- CARRIED UNANIMOUSLY 

MOVED by Aid . Bird 
SECONDED by Aid . Sweeney 

THAT projects Nos. 2, 8, 27 and 36, having been defeated by 
petitions, be not proceeded with. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt 
SECONDED by Aid. Bird 

THAT the balance of the projects be deferred to the next meeting 
of Council for consideration. 

- CARRIED UNANIMOUSLY 
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Local Improvement Subsequent Procedure 
Schedule 434 (Cont'd) 


MOVED by Aid. Bowers 
SECONDED by Aid. Bird 

THAT the Director of Permits and Licenses be requested to 
investigate the condition of the lane east of Dunbar, between 2 7th 
and 29th Avenues, behind the commercial stores. 


- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 4.30 p.m. 


The foregoing are Minutes of the Special Council meeting 
(Court of Revision) of October 23, 1975, adopted on 
November 4, 19 75. 



MAYOR 



CITY OF VANCOUVER 
SPECIAL COUNCIL - OCTOBER 23, 1975 


ADJOURNED PUBLIC HEARING 


A Special Meeting of the Council of the City of Vancouver was held 
on Thursday, October 23, 1975, at 7:30 P.M. at the Strathcona Ele- 
mentary School Gymnasium, 592 East Pender Street, for the purpose 
of continuing an Adjourned Public Hearing to amend the Zoning and 
Development By-law. 

PRESENT: Mayor Phillips 

Aldermen Bird, Bowers, Boyce, Cowie 
Harcourt, Kennedy, Marzari, 
Rankin, Sweeney and Volrich 

CLERK TO 
THE COUNCIL: M. Kinsella 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Bowers, 
SECONDED by Aid. Harcourt , 

THAT the Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair, to consider proposed amendments to 
the Zoning and Development By-law. 

- CARRIED UNANIMOUSLY 


1. Downtown Eastside Rezoning 

An application has been submitted by the Director of Planning to 
rezone the area generally bounded by Heatley Avenue, Alexander 
Street, the lane west of Main Street and the lane south of East 
Hastings Street; but excluding the blocks bounded by Main Street, 
Powell Street, Gore Avenue and the lane south of Cordova Street 

(known as Block 5, Plan 14664 and Lots 1-5 and 22-31, Block 4, 
All of D.L. 196) and also excluding the existing (CD-I) Compre- 
hensive Development Districts located at the S.W. corner of 
Cordova Street and Jackson Avenue (known as Lots 10-16, Block 57, 
D.L. 196); South -side of the 300 Block of East Cordova Street 

(known as Lots 10-14, Block 56, D.L. 196); and the North side of 
the 500 Block of East Cordova Street (known as Lots 25-28, Block 
53, D.L. 196). 

Present Zones : (RS-1) One-Family Dwelling District 

(M-1) Industrial District 
(M-2) Industrial District 
(CM-1) Commercial District 

Requested Zone : (CD-I) Comprehensive Development District 

The application . submitted to the August 7th, 1975 Public Hearing 
was approved- by the Director of Planning with the CD-I By-law 
permitting the following: 

USES 

(1) Residential uses (including new and conversions to 
dwelling units, sleeping units, housekeeping units, 
boarding houses, rooming houses and hotels). 

(2) Institutional uses 

(3) Park and Open Space 

(4) Recreational uses 


Continued on Page 2. . 
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Clause No. 1 Continued 

(5) Wholesale business 

(6) Warehouse (general) 

(7) Retail stores, businesses or undertakings as may be 
approved by the Director of Planning and including 
Bakery (retailing on premises only, not exceeding a 
total of 2,200 square feet of floor area). Barber 
and Beauty Shop, Billiard and Pool Hall, Launderette 
and Coin-operated Dry Cleaning and Restaurant 
(excluding a drive-in) . 

HEIGHT 

Shall not exceed 8 storeys or 100' whichever is the 
lesser. 

FLOOR SPACE RATIO 

Shall in no case exceed 3.0. 

RESTRICTION OF NON- RESIDENTIAL USES 

Non-residential uses shall be located at or below ground 
level, except however, where non-residential uses serve 
the immediate needs of the local residents, then the 
Director of Planning may permit the use cf additional floors 
for non-residential uses. Residential uses, however, will 
not be permitted above warehousing. 

PARKING & LOADING 

Parking and loading shall be provided and maintained as 
required in accordance with Section 12 and 13 of the 
Zoning and Development By-law. 

OTHER 

All other conditions, including setbacks, site coverage, 
etc., shall be subject to the approval of the Director 
of Planning. 


The Vancouver City Planning Commission did not approve the applica- 
tion submitted to the August 7th, 1975 Public Hearing. 

At the Public Hearing held on August 7th, 1975, Council resolved 
"THAT this Public Hearing be adjourned." 

On Thursday, 21st October 1975, the Standing Committee on Planning 
and Development met with representatives of the Vancouver City 
Planning Commission and the Downtown Eastside Residents Association 
and recommended to Council 

"THAT the Director of Planning be instructed to pre- 
pare an interim rezoning for the Downtown Eastside, 
taking into account comments regarding the preser- 
vation of residential accommodation and compatible 
commercial and industrial uses; such interim zoning 
to be reported to Council on September 16, 1975." 


Continued on Page 3. . . 
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Clause No. 1 Continued 

Council, on 2 6th August 1975, approved the above recommendation 
of the Standing Committee on Planning and Development. 

On 8th September 1975, the Vancouver City Planning Commission 
considered proposed amendments to the previously presented CD-I 
By-law which they did not approve. After considering the pro- 
posed amendments, the Commission resolved 

"THAT the Commission endorse the Draft proposal with 
the amendments submitted to it on this date, 
September 8, 1975, which dealt with concerns raised 
in previous meetings and also wants to put itself on 
record as approving the intent of the proposal to 
maintain and preserve residential uses in this area."" 


The Commission further resolved 

"THAT it is important to protect lands for future 
port expansion and the necessary back-up port 
facilities ; 

THAT further study of ownership patterns in the 
area be undertaken and their intentions with regard 
to future development ascertained." 


On 16th September 1975, the City Council considered a report of 
the City Manager wherein the Director of Planning outlined proposed 
changes to the original Draft By-law and resolved 

"THAT the recommendation of the City Manager, 
contained in this clause, be approved; 

THAT a Public Hearing on the proposed CD-I By-Law 
for the Downtown Eastside be arranged as soon as 
practical . " 


The Director of Planning recommends the following amendments to 
the CD-I By-law presented to the Public Hearing of 7th August 1975: 

(1) The boundaries of the area to be rezoned shall be the same 
except that the 1^ Blocks generally bounded by Main Street, 
Powell Street, Gore Avenue and the lane south of Cordova 
Street (Lots 1-5 & 22-31, Block 4 and Block 5, Plan I4664, 
All of D.L. 196) will be included in the area to be rezoned. 

(2) The uses to be amended by deleting the words "businesses and 
undertakings" following the words "Retail store" and specifically 
list the following uses: 

- Bakery (retailing on premises only, not exceeding a total of 
2,200 square feet of floor area); 

- Barber and Beauty Shop; 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

D. Sublease of Portion of Vancouver Iron 
and Engineering Works: False Creek Site 

The Board of Administration submitted, for Council 's con- 
sideration a recommendation by the Corporation Counsel and the 
Supervisor of Property and Insurance in connection with the above 
noted subject. 

MOVED by Aid. Wilson, 

THAT the following report of the Corporation Counsel and the 
Supervisor of Property and Insurance be adopted: 

"The Trustee of Vancouver Iron and Engineering Works leases 
the False Creek site from the City under various leases, all 
of which expire on December 31, 1970. By the terms of the 
leases, he requires the consent of the City to sub-lease. He 
now requests permission to sub-let a portion of the site to 
LAMBTON STEEL LTD. from August 1 to December 30, 1970. 

The portion of the site in question includes the old 
fabrication shop, together with yard space. The proposed 
sub-lease includes land owned by the City and buildings and 
machinery owned by the Trustee. The total rent payable to 
the Trustee for the period covered by the sub-lease is 
$16,083.00, of which $6,220.00 is the rent for the land. 
The land rent payable to the City under the head lease for 
the same period is $1,910.00. 

There are two years taxes outstanding on the land and 
premises proposed to be sub-let amounting to approximately 
$40,000.00. The taxes on the land and premises proposed 
to be sub-let, pro-rated to apply to the period of the sub- 
lease, amount to $6,425.00, without taking any back taxes 
into account. 

It is recommended that the request of the Trustee be granted 
on the condition that the Trustee pay to the City the sum of 
$6,425.00 on account of the outstanding taxes, prior to the 
sub-lessee taking possession". 

- CARRIED 

E. Report of Standing Committee on 
Finance, August 13, 1970 

MOVED by Aid. Adams, 

THAT the report of the Standing Committee on Finance, dated 
August 13, 1970, be adopted. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Broome, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Adams, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 
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- Billiard and Pool Hall; 

- Launderette and Coin-Operated Dry Cleaning; 

- Restaurant (excluding a Drive-In) and; 

- Offices 

All of the above uses, including retail store, are to be at 
or below street grade. The Director of Planning may permit 
additional floors provided that 50% of the total additional flo 
space consists of dwelling units or otherwise serves the immed- 
iate needs of the local residents. 

And ADD the following uses: 

- Theatre (excluding a Drive-In) 

- Use required by a Public Authority 

- Industrial uses as listed under Sections lA and 2A of the 
(M-1) Industrial District Schedule (light) and Sections lA 
and 2A of the (M-2) Industrial District Schedule (heavy), 
may be permitted provided that: 

i) These uses have been established and operating prior to 
September 1, 1975 and; 
ii) These uses remain in their present locations, and; 

iii) Expansion and structural modifications of these uses be 
limited to development on sites used for the existing 
use only as defined by the subdivision in effect on 
September 1, 1975. 

{2} The Floor Space Ratio has been amended from a maximum of 3.0 to 
the following: 

(a) Within the area bounded by Alexander Street, Heatley Avenue 
the lane north of East Hastings Street and the lane east of 
Main Street and in Block 5 (no lane) * 120 feet east of 
Main Street, the Floor Space Ratio for all uses shall not 
exceed 3.0; 

(b) The area bounded by Heatley Avenue, the lane south of East 
Hastings Street, the lane east of Main Street and the lane 
north of East Hastings Street and the area bounded by East 
Hastings Street, the lane west of Main Street, Alexander 
Street, and the lane east of Main Street and in Block 5 
(no lane) i 120 feet east of Main Street, the Floor Space 
Ratio for all uses other than residential uses shall not 
exceed Residential uses shall not exceed a Floor 
Space Ratio of 3«0. 

(4) Off-Street parking and loading is required in accordance with 
Sections 12 and 13 of the Zoning and Development By-Law No. 
3575 but provision is now made whereby the Director of Planning 
in the exercise of his discretion may relax the required amount 
having due regard to its location in relation to the site and 
surrounding streets and buildings, the effect on traffic, its 
overall design and the general amenity desired for the Downtown 
Eastside Area. 
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Mr. D. Janczewski of the Planning Department advised that the 
proposed rezoning would recognize and strengthen the residen- 
tial component of the community and establish the character 
of the area thereby stabilizing the community. He circulated 
an information sheet (on file in the City Clerk's Office) showing 
the description of land uses in the Oppenheimer Park area, the 
total number of dwelling units, approximate existing and projected 
population figures and percentages of senior citizen population 
and average incomes for the Oppenheimer area as compared to the 
Vancouver area as a whole. 

The following presented briefs (on file in the City Clerk's 
Office) : 

- Mr. S. B. Anderson, on behalf of Western Stevedoring 
Co. Ltd., requested that Lots 18-23 of Block 43 be 
exempted from the proposed rezoning and they be per- 
mitted to expand their operations. 

- Mr. K. Takeuchi, on behalf of the senior citizens of 
the Japanese Canadian Society of Greater Vancouver, 
requested that Council approve the proposed rezoning. 

- Mr. C. Lew, on behalf of the Wing Wing Coinpapy, requested 
that Council exclude Block 70, in which their property 

is situated, from the rezoning. 

- Ms. Vicki Obedkoff, on behalf of the First United Church 
staff/team, stated that demolition and development 
permits should have housing replacement requirements. 

- Mr. B. Eriksen, on behalf of the Downtown Eastside 
Residents Association, stated that the proposed By-law 
does not prohibit industry but would not allow them to 
expand beyond their present site. 

- Ms. Agda Campbell, on behalf of the community workers 
in the Downtown Eastside, stated that they support the 
efforts of the residents of the community to obtain 
rezoning away from the emphasis on business and industry. 

- Ms. Libby Davies, on behalf of the Downtown Community 
Resources Board, stated that the area should be rezoned 
so that existing housing will be maintained and new 
housing built to replace the 1300 housing units lost 

in the past few years. The section on demolition and 
development permits should be removed as a policy state- 
ment and included in the By-law itself. 

The following individuals spoke to the rezoning proposals: 

- Mr. H. Fan requested that the four lots at the south- 
west corner of Gore and Hastings be excluded to enable 
him to develop a parking garage for badly needed park- 
ing in the area. 

- Mr. C. Lee, representing Master Printing, 344 East 
Cordova, requested Council to allow them to expand and 
develop on the site adjoining their present property. 

- Mr. Watt, representing Watkins Holdings and Coast 
Machine Works, stated that people living in the area 
have co-existed with industry for many years and other 
land is available to build low rental housing without 
upsetting the present zoning. 
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- Messrs. Nye, Thomson and Engelbeen, representing 
industrial property owners and tenants in the area, 
advised that industry had been located there for 
many years and if it is not allowed to expand and 
the area becomes primarily residential, many people 
will be out of jobs. 

-Mr. J. Harrison was opposed to providing more housing 
in the area. 

-Mr. L. Brandolini, owner of No. 5 Orange Hotel, stated 
he had no quarrel with the idea of providing housing, 
but felt that it was unrealistic to include the pro- 
perty in the area bounded by the lane west of Main, 
Alexander, Main Street and East Hastings Street, as 35% of 
the units existing in the area are unrentable. 

-Mr. M. Goldberg, property owner in the 500 Block Powell 
Street, stated the existing commercial/residential/ 
industrial mix should remain and the zoning should not 
be changed to provide more residential. 

- Mr. Lowther of the Hastings East/Grandview area, stated 
that as any rezoning affects the whole City, he is 
opposed to the present process of rezoning - the rezoning 
process should be developed with local participation. 

- Mr. W. A. Street, representing 22 small commercial and 
industrial businesses in the area, stated these businesses 
have co-existed with residential for many years with no 
conflicts. He requested Council to undertake a detailed 
study of the area to see how increasing housing and 
retaining industrial/commercial uses could be effected 
without injuring one or the other; after the study, 
specific zoning proposals should be brought forward. 

- Rev. Lindsay, on behalf of the Grace Gospel Fellowship, 
felt the area was being intruded upon by developers; 
the housing stock should be retained and expanded. 

-Mr. B. Clynch, on behalf of the Vancouver Centre NDP 
Executive, spoke in favour of the proposed By-law to 
provide more residential accommodation. 

-Mr. J. K. Harrison requested that Council exclude the 
300 Block Alexander Street from the rezoning and Mr. 
R. M. Brown, representing Burrard Ironworks, requested 
the exclusion of the 200 Block Alexander Street. 

- Ms. Theresa Boros emphatically stated the area needs 
housing. 

- Dr. M. Crane urged Council to accept the CD-I By-law. 

- Ms. Jean Swanson indicated there was not enough decent 
housing in the area; the residents have no objection 
to co-existing with industry but they do not want to be 
pushed out of their neighbourhood and favour limited 
expansion by industry. 

- Mr. T. Mesic, on behalf of the Stratchona Property Owners 
and Tenants Association, supports the rezoning of the 
Downtown Eastside area with limited industrial expansion. 
He indicated that recreational facilities and open space 
should be developed along with residential. 
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- Mr. Gutteridge, on behalf of the Central City Mission, 
requested Council to accept the proposals of the Plan- 
ning Department with the amendments re demolition and 
development permit control suggested by the Downtown 
Eastside Residents Association and the Downtown Com- 
munity Resources Board. 

- Mr. Emery Barnes, M.L.A. , commented on the rezoning 
proposal and indicated that the Provincial Goverment 
would support the City in its efforts to control 
demolition of residential property. 

- Also received was a Petition (on file in the City 
Clerk's Office) containing 1141 signatures, requesting 
City Council to rezone the Oppenheimer Area to CD-I. 


The Mayor called for further speakers for or against and no one 
appeared. 


Having heard representations and briefs. Council took the follow- 
ing action: 


MOVED by Aid. Rankin, 

THAT the rezoning application be approved. 

(Deferred) 

MOVED by Aid. Bowers in amendment, 

THAT the following be added to Clause (ii) on Page 3 
of the application for rezoning by the Director of Planning: 

"However, expansion into adjacent lots is permitted if 
in the opinion of the Director of Planning 

(a) the industrial use is compatible with nearby 
residential uses 

(b) the expansion does not involve the demolition of 
residential units except by special permission 
of Council." 

- CARRIED 

(Aldermen Bird, Kennedy, Marzari, Rankin & Sweeney opposed 

MOVED by Aid. Kennedy, 

THAT further consideration of this matter be deferred to 
the regular meeting of Council on October 28, 1975. 

- LOST 

(Aldermen Bov/ers, Boyce, Cowie, Harcourt, Marzari, 
Rankin, Volrich and the Mayor opposed) 


Continued on Page 8. 
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MOVED by Aid. Bowers, 

THAT the western boundary of the area to be rezoned 
be the lane east of Main Street. 

- LOST 

(Aldermen Bird, Harcourt, Kennedy, Marzari, Rankin 
and Sweeney opposed) 

MOVED by Aid. Kennedy, 

THAT further consideration of this matter be deferred 
regular meeting of Council on October 28, 1975. 

- CARRIED 

(Alderman Rankin opposed) 


The meeting adjourned at 10:55 P.M. 


The foregoing are Minutes of the Special Council meeting 
(Adjourned Public Hearing) of October 23, 1975, adopted 
on November 4, 19 75. 


MAYOR 


CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, October 28, 1975, in the Council Chamber, 
commencing at 2:00 p.m. 

PRESENT : Mayor Phillips 

Aldermen Bird, Bowers, Boyce, Cowie, Harcourt, 
Kennedy, Marzari, Rankin, Sweeney and 
Volrich 

CLERK TO THE COUNCIL : D.H. Little 

PRAYER 

The proceedings in the Council Chamber were opened with 
prayer. 

'IN CAMERA' MEETING 

The Council was advised that there were matters to be 
considered 'In Camera' later this day. 

ADOPTION OF MINUTES 

MOVED by Aid. Volrich, 
SECONDED by Aid. Rankin, 

THAT the Minutes of the Regular Council meeting of October 21, 
1975, with the exception of the 'In Camera' portion, be adopted. 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Volrich, 
SECONDED by Aid. Boyce, 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 

UNFINISHED BUSINESS AND DELEGATIONS 

1. Greater Vancouver Convention 
& Visitors' Bureau: Supple- 
mentary Grant 

City Council on August 12, 1975, when dealing with the Finance 
and Administration Committee's report of July 31, 1975, re the 
supplementary grant to the Greater Vancouver Convention and Visitors' 
Bureau, approved two of the Committee's recommendations and deferred 
the following recommendation until Council had received the mid-year 
financial review: 

"THAT City Council consider allocating an additional grant 
of $50,000 to the Greater Vancouver Convention & Visitors' 
Bureau for 1975." 

Council on September 16, 1975, received the mid-year 
review. 

Mr. J. Hoegg, President of the Bureau, addressed Council 
this day and submitted a brief dated September 29, 1975, urging 
the City increase its annual grant of $100,000 which has remained 
at this same amount since 1964. 

MOVED by Aid. Volrich, 

THAT an additional grant of $25,000 be approved to the 
Greater Vancouver Convention & Visitors' Bureau. 

(Carried) 

(Aldermen Boyce, Marzari and Rankin opposed) 
cont'd. . . . 
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UNFINISHED BUSINESS AND DELEGATIONS (cont'd) 

Greater Vancouver Convention 
& Visitors' Bureau: Supple- 
mentary Grant (continued) 

MOVED by Aid. Kennedy in amendment, 

THAT the $2 5,000 in Alderman Volrich's motion be struck and 
the amount of $50,000 be inserted in lieu thereof. 

- LOST 

(Aldermen^ Bowers , Boyce, Cowie, Harcourt, Marzari, 
Rankin'f- Sweeney Volrich and the Mayor opposed) 

The amendment having lost, the motion by Alderman Volrich 
was put and CARRIED BY THE REQUIRED MAJORITY. 

2 . 4584 West 1st Avenue 

The Council considered Clause 3 of the report of the Standing 
Committee on Planning and Development dated October 16, 1975, 
regarding alterations being made to a house at 4584 West 1st Avenue. 

Mr. Hardy, a neighbour in the area, filed a brief giving the 
history of the matter and listing options that Council should 
follow in respect of the addition to the property. Dr. Pasparakis, 
the owner of the dwelling in question, and his partner, Mr. Culling, 
both addressed Council explaining their point of view regarding the 
addition. Dr. Hooley, a resident in the area, also spoke against 
the property addition. 

MOVED by Aid. Bowers, 

THAT the recommendation of the Committee as contained in 
this Clause of the Committee's report dated October 16, 1975, be 
approved. 

- CARRIED 

(Aldermen Bowers, Cowie, Sweeney and Volrich opposed) 

It was agreed to defer consideration of the following 
Unfinished Business items until this evening's session of 
Council : 

(a) Designation of Heritage Buildings 

(b) Demolition Application for 1085-99 Robson 
Street (784 Thurlow) Manhattan Apartments. 

3. Local Improvements: Street and 
Lane Lighting on the Initiative 

Following a Court of Revision (Local Improvements) on Thursday, 
October 23, 1975, the Council considered a number of street and lane 
lighting projects on the initiative. At that meeting, the following 
motion by Alderman Rankin was deferred to this meeting of Council 
pending a report from the Director of Finance and the Director of 
Legal Services: 

"THAT, excluding the West End area, where any single- 
family properties abut commercial areas, the cost 
of lighting lanes be apportioned to the commercial 
properties only." 

Approval of a number of other projects were also deferred to 
this Council meeting. 

Council was advised that the officials involved are requesting 
that Council defer the proposed policy change for a few weeks to 
enable them to produce an appropriate report. 


cont'd. 
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UNFINISHED BUSINESS AND DELEGATIONS (cont'd) 

Local Improvements : Street and 
Lane Lighting on the Initiative 
(continued) 


Council noted a report from the City Manager under date of 
October 24, 1975, in which the City Engineer recommended a 
number of projects not affected by the proposed policy change, 
be approved as follows: 

"That 

(a) the light standard projects in Schedule No. 434, 
Items 1 to 20 and 22 to 27, except the defeated 
Items 2, 8 and 27 be undertaken; 

(b) the lane lighting projects in Schedule No. 434, 
Items 21 and 28 to 90, except the defeated Item 
No. 36, the projects not proceeded with Items 57 
and 58, and except the projects containing 
residential property Items 39, 40, 41, 43, 47, 
48, 62, 63, 88, 89 and 90, be undertaken." 

MOVED by Aid. Volrich, 

THAT the foregoing recommendations of the City Engineer as 
contained in the City Manager's report of October 24, 1975, be 
approved . 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Volrich, 

THAT the motion as submitted by Alderman Rankin at the Special 
Council meeting on October 23, 1975, be deferred further until the 
officials involved submit an appropriate report. 

- CARRIED UNANIMOUSLY 

4 . Downtown Eastside Rezoning 

Following a Public Hearing on October 23, 1975, and having 
heard representations and received briefs from all wishing to 
speak on the matter of Downtown Eastside Rezoning, Council took 
action as follows: 

"Moved, 

THAT the rezoning application be approved. 

(Deferred) 

Moved in amendment, 

THAT the following be added to Clause (ii) on 
Page 3 of the application for rezoning by the 
Director of Planning: 

'However, expansion into adjacent lots is permitted 
if in the opinion of the Director of Planning 

(a) the industrial use is compatible with nearby 
residential uses 

(b) the expansion does not involve the demolition 
of residential units except by special permis- 
sion of Council.' 

- Carried 

Moved , 

THAT further consideration of this matter be 
deferred to the regular meeting of Council on 
October 28, 1975. 

- Carried." 


cont ' d 
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UNFINISHED BUSINESS AND DELEGATIONS (cont'd) 

Downtown Eastside Rezoning 
(continued) 


Pursuant thereto, the Council noted a memorandum from the 
Mayor dated October 24, 1975, and a letter from Central Mortgage 
and Housing Corporation dated October 27, 1975, concerning the 
clarification of N.I. P. funds which had been the matter of debate 
during the Public Hearing. 

After due consideration, it was 

MOVED by Aid. Bowers in amendment, 

THAT the Director of Legal Services and Director of Planning 
re-draft the By-law so that in the portion of the affected area 
which flanks both sides of Main Street, offices shall be permitted 
as an additional out-right use. 

- LOST 

(Aldermen Bird, Boyce, Kennedy, Marzari, Rankin and 
Sweeney opposed) 

The amendment as submitted by Alderman Bowers this day 
having lost, the motion as amended on October 23, 1975, and 
reading as follows was put and CARRIED: 

"THAT the rezoning application be approved, after adding 
to Clause (ii) on Page 3 of the application for rezoning 
by the Director of Planning, the following: 

'However, expansion into adjacent lots is permitted 
if in the opinion of the Director of Planning 

(a) the industrial use is compatible with nearby 
residential uses 

(b) the expansion does not involve the demolition 
of residential units except by special permis- 
sion of Council.'" 

(Aldermen Bird, Bowers, Kennedy and Sweeney opposed) 


Council recessed at 3:50 p.m., and following an 'In Camera' 
meeting in the Mayor's Office, reconvened in open session in the 
Council Chamber at approximately 4:20 p.m. 


COMMUNICATIONS OR PETITIONS 

1. Polling District Changes 
for 1976 


In a memorandum to Council dated October 21, 19 75, the City 
Clerk suggested that he take action to re-distribute a limited 
number of polling districts in preparation for the 1976 Civic 
Election. It was stated that a general review of all polling 
districts is becoming necessary because of residential changes 
and difficulties in locating adequate polling places. However, 
this is a very large job and cannot be considered for this 
coming election. 

The City Clerk recommended that Council approve the necessary 
action being taken in respect of the limited number of polling 
district changes proposed for 1976; the funds in connection 
therewith being available within the City Clerk's budget. 


cent ' d. . . . 
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COMMUNICATIONS OR PETITIONS (cont'd) 

Polling District Changes 
for 1976 (continued) 

MOVED by Aid. Volrich, 

THAT the recoirunendation of the City Clerk as contained in his 
memdrandum dated October 21, 1975, be approved, and the necessary 
By-law amendment be submitted in due course. 

- CARRIED UNANIMOUSLY 

CITY MANAGER'S AND OTHER REPORTS 

A. MANAGER'S GENERAL REPORT 
OCTOBER 24, 1975 


Works & Utility Matters 
(October 24, 1975) 

The Council considered this report which contains two 
Clauses identified as follows: 

CI. 1: Lease of portion of Lane South of 8th Avenue, 
East of Yew Street abutting Lots 1 and 2, 
Block 324, D.L. 526, Plan 590 

CI. 2: Application for Sidewalk Crossing 

The Council took action as follows: 

Clauses 1 and 2 

MOVED by Aid. Bird, 

THAT the recommendations of the City Manager contained in 
Clauses 1 and 2 be approved. 

- CARRIED UNANIMOUSLY 

Building & Planning Matters 
(October 24, 1975) 


The Council considered this report which contains two 
Clauses identified as follows: 

Cl. 1: 4658 Bellevue Drive - Contravention of 

Zoning By-law 
Cl. 2: Strathcona Evaluation Study 

The Council took action as follows: 

4658 Bellevue Drive - Contravention 
of Zoning By-law (Clause 1) 

MOVED by Aid. Harcourt, 

THAT this Clause be received for information. 

- CARRIED UNANIMOUSLY 

Strathcona Evaluation Study 
(Clause 2) 


MOVED by Aid. Harcourt, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED 


(Aldermen Bird, Boyce, Kennedy and Sweeney opposed) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

D. Sublease of Portion of Vancouver Iron 
and Engineering Works: False Creek Site 

The Board of Administration submitted, for Council's con- 
sideration a recommendation by the Corporation Counsel and the 
Supervisor of Property and Insurance in connection with the above 
noted subject. 

MOVED by Aid. Wilson, 

THAT the following report of the Corporation Counsel and the 
Supervisor of Property and Insurance be adopted: 

"The Trustee of Vancouver Iron and Engineering Works leases 
the False Creek site from the City under various leases, all 
of which expire on December 31, 1970. By the terms of the 
leases, he requires the consent of the City to sub-lease. He 
now requests permission to sub-let a portion of the site to 
LAMBTON STEEL LTD. from August 1 to December 30, 1970. 

The portion of the site in question includes the old 
fabrication shop, together with yard space. The proposed 
sub-lease includes land owned by the City and buildings and 
machinery owned by the Trustee. The total rent payable to 
the Trustee for the period covered by the sub-lease is 
$16,083.00, of which $6,220.00 is the rent for the land. 
The land rent payable to the City under the head lease for 
the same period is $1,910.00. 

There are two years taxes outstanding on the land and 
premises proposed to be sub-let amounting to approximately 
$40,000.00. The taxes on the land and premises proposed 
to be sub-let, pro-rated to apply to the period of the sub- 
lease, amount to $6,425.00, without taking any back taxes 
into account. 

It is recommended that the request of the Trustee be granted 
on the condition that the Trustee pay to the City the sum of 
$6,425.00 on account of the outstanding taxes, prior to the 
sub-lessee taking possession". 

- CARRIED 

E. Report of Standing Committee on 
Finance, August 13, 1970 


MOVED by Aid. Adams, 

THAT the report of the Standing Committee on Finance, dated 
August 13, 1970, be adopted. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Broome, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Adams, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Finance Matters 
(October 24, 1975) 

The Council considered this report which contains two 
Clauses identified as follows: 

CI. 1: Legal Expenses, G. Grierson 

CI. 2: Water Street Beautif ication Program 

The Council took action as follows: 

Legal Expenses, G. Grierson 
(Clause 1) 


MOVED by Aid. Bird, 

THAT the request of the Park Board for Council to pay for 
any reasonable legal expenses incurred by Mr. Grierson as a 
result of defending himself against the charge that has been 
laid against him while he was in pursuit of his duties, be 
granted . 

- CARRIED UNANIMOUSLY 

Water Street Beautif ication 
Program (Clause 2) 


MOVED by Aid. Bird, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 

Property Matters 
(October 24, 1975) 

The Council considered this report which contains three 
Clauses identified as follows: 

CI. 1: Property Endowment Fund - Miscellaneous Account 
CI. 2: Hudson Street Crossing Expropriation of Lane on 

N/W Corner of S.W. Marine Drive and Hudson 

Street 

CI. 3: Park Board Rental Properties 

The Council took action as follows: 

Clauses 1 and 2 

MOVED by Aid. Volrich, 

THAT the recommendations of the City Manager contained in 
Clauses 1 and 2 be approved. 

- CARRIED UNANIMOUSLY 

Park Board Rental Properties 
(Clause 3) 


In considering this Clause, Council felt that the Park Board' 
request was for information purposes and therefore, it was 

MOVED by Aid. Volrich, 

THAT the request of the Park Board as contained in this 
Clause be granted. 

- CARRIED UNANIMOUSLY 

I. Report of Standing Committee 
on Community Services, 
October 16, 1975 


Edith Cavell Hospital - 
For Sale (Clause 1) 

MOVED by Aid. Rankin, 

THAT this Clause be received for information. 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

II. Report of Standing Committee 
on Planning and Development, 
October 16, 1975 


The Council considered this report which contains three 
Clauses identified as follows: 

CI. 1: Gastown Historic Area - Economic Study 
CI. 2: Fairview Planning Program - Status Report 
CI. 3: 4584 West 1st Avenue 

The Council took action as follows: 

Clauses 1 and 2 

MOVED by Aid. Bowers, 

THAT Clause 1 be received for information and the recommendation 
of the Committee contained in Clause 2 be approved. 

- CARRIED UNANIMOUSLY 

4 584 West 1st Avenue 
(Clause 3) 


For Council action on this Clause, see page 2. 


Ill Illegal Suites: 
& Hardship Cases 


The Committee of Officials concerning Illegal Suites - Hardship 
Cases, submitted the following reports under dates of October 17, 
1975, and October 24, 1975: 


(a) The following applications recommended for approval by the 
Sub-Committee be approved: 


Lynn M. Stanleigh (tenant) , 1906 Trafalgar Street 
Mrs. Winifred MacCormack (owner) , 3505 East 22nd Avenue 
Mrs. U. M. Kantonen (tenant), 687 West 71st Avenue 
Gordon Geler (tenant) , 2775 Oliver Crescent 
Bhulabhai Amratlal (owner) , 1167 East 19th Avenue 


(b) the following applications be approved for one year from the 
date of this Resolution: 


Michael Sturdy (tenant) , 2575 West 1st Avenue 
Harbans L. Auluck (owner) , 2785 East 54th Avenue 
Abdul K. Rahemtula (owner) , 737 East 21st Avenue 
Deborah Ward (tenant) , 3626 Quesnel Drive 
Gordon M. Worsley (tenant) , 1974 Turner Street 
Shirley C. Sinclair (tenant) , 4295 Sophia Street 

Heather Andrews & Anna-Marie Bratlee (tenants) , 1329 Walnut Street 
Charanjit Basra (tenant), 5135 Aberdeen Street 
Jane Pycus (tenant) , 1753 East 49th Avenue 
Valerie E. Wilson (tenant) , 611 East 53rd Avenue 


(c) the following applications be approved for six months from 
the date of this Resolution: 


George Petrescue (owner) , 3556 East 22nd Avenue 
Ruth Anne Cridland (tenant) , 2891 West 29th Avenue 
Phyllis A. Anderson (tenant) , 2891 West 29th Avenue 
Rene Damour (tenant), 3437 Kingsway ■ 


(d) in respect to the above .lentioned, the City Building Inspector 
be Instructed to withhold enforcement action and to carry out 
the policy as adopted by Council on December 17, 1963, and 
as amended by Council on November 10, 1964." 


cont'd. 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Illegal Suites: Hardship 
Cases (continued) 


(e) the following applications be not approved: 


Ararik S. Nijjar (owner) , 3174 Kings Avenue 

Gulamhusein A. Jiwa (owner) , 5088 Moss Street 

Baldev & Harminder Shokar (owners) , 4150 Elgin Street 


(a) The following applications reconunended for approval by the 
Sub-Committee be approved: 


Judith Shui-Fong Man (tenant) , 2963 Graveley Street 
M. S. Garcha (tenant) , 2125 East 38th Avenue 
Hugh W. MacPherson (tenant) , 3838 Nanaimo Street 


(b) the following applications be approved for one year from 
the date of this Resolution: 


Bipin Chandra & Premlata Mehta (owners) , 2342 East 54th Avenue 
David A. Berghofer (tenant) , 1842 Stephens Street 

Perry W. Abbey & Doborah G. Mulhall (tenants) , 2486 West 8th Avenue 

Paul J. C. Tilbrook (tenant) , 3525 West 8th Avenue 

Phillip David Byrne (owner) , 1747 Trafalgar Street 

Alev Day (tenant) , 5292 Cambie Street 

Susanne D. Healey (tenant) , 1747 Trafalgar Street 

Catherine Gisborne (tenant) , 4157 West 14th Avenue 

Kathy Branston (tenant) , 8564 Oak Street 

Filip Dragun (owner) , 5312 Prince Albert 

Garcia M. Jaime (tenant) , 2432 West 5th Avenue 

Lenora McRobb (owner) , 5215 Elgin Street 


(c) the following applications be approved for six months from 
the date of this Resolution: 


Richard Elezam (tenant) , 2436 West 1st Avenue 
Jacques LeBlanc (tenant) , 2432 West 5th Avenue 


(d) in respect to the above mentioned, the City Building 

Inspector be instructed to withhold enforcement action and 
to carry out the policy as adopted by Council on December 
17, 1963, and as amended by Council on November 10, 1964." 


(e) the following applications be not approved: 


Albert Reginald Rayner (owner) , 3513 East 22nd Avenue 
B. Tsalamandris (owner) , 354 West 14th AvenUe 
Sherman H. Jung (owner) , 4663 Cambie Street 


MOVED by Aid. Bowers, 

THAT recommendations (a) to (e) inclusive, contained in the 
foregoing reports of the Committee of Officials dated October 17, 
1975, and October 24, 1975, be approved. 


- CARRIED UNANIMOUSLY 
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G.V.R.D. Matters 

There were no comments with respect to G.V.R.D. Matters 
insofar as the Regional District Meeting for October 29, 1975, 
is concerned. 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Harcourt, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Sweeney, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 

MOTIONS 

A. Allocation of Land for Road 
Purposes (1205 Rossland) 

MOVED by Aid. Boyce, 
SECONDED by Aid. Volrich, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for road purposes, the following described lands: 

West Four feet of Lot 16, Block 4 in the South East 
Quarter of Section 23, Town of Hastings Suburban 
Lands, Plan 4819 

(1205 Rossland) 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for road purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
road purposes, and declared to form and constitute portions of 
road. 

- CARRIED UNANIMOUSLY 

B. Allocation of Land for Road 
Purposes (1221 Rossland) 

MOVED by Aid. Boyce, 
SECONDED by Aid. Volrich, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for road purposes, the following described lands: 

West Four Feet of Lot 14, Block 4 in the South East 
Quarter of Section 23, Town of Hastings Suburban 
Lands, Plan 4819 

(1221 Rossland) 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for road purposes; 

THEREFORE BE IT RESOLVED ICHAT the above described lands so 
conveyed be, and the same arc hereby accepted and allocated for 
road purposes, and declared to form and constitute portions of 
road. 


- CARRIED UNANIMOUSLY 
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MOTIONS (cont'd) 


Change in Park Board Autonomy 

At the last meeting of Council on October 21, 1975, Alderman 
Sweeney submitted a Notice of Motion with respect to a change in 
the autonomy of the Park Board. 

With the permission of Council, Alderman Sweeney withdrew 
his proposed motion. 


NOTICE OF MOTION 


The following Notice of Motion was submitted by Alderman 
Kennedy and recognized by the Chair: 

Information re Harbour 
Park Property 

MOVED by Aid. Kennedy, 

THAT WHEREAS there have been a number of enquiries 
respecting the transfer of shares and assets to the City 
from Harbour Park Developments Limited; 

AND WHEREAS it would appear to be in the interest of 
the City that such enquiries be properly answered with the 
facts relating thereto; 

THEREFORE BE IT RESOLVED THAT the following information 
be made available to the public on request: 

Council Minutes and Resolutions, including 
'In Camera' Minutes 

Administrative Documents, including City 
Manager and Department Head reports 

Correspondence 

Agreements or Understandings 

and any other ancillary information 

all pertaining to the transfer of shares and assets to the City 
from Harbour Park Developments Limited. 

(Notice) 


ENQUIRIES AND OTHER MATTERS 


Alderman Marzari - 
Leave of Absence: 
Mr. W. Morrison 


advised that she had received a 
request from the C.U.P.E. Local 1004 
that Mr. Morrison, a Civic employee, 
be granted leave of absence with pay 
by the City to attend future meetings 
of the Special Committee re Equal 
Opportunity Program of which Mr. 
Morrison was a member. 


MOVED by Aid. Marzari, 
SECONDED by Aid. Rankin, 

THAT the request of C.U.P.E. Local 1004 as stated in their 
letter of October 14, 1975, be granted and, therefore, Mr. 
Morrison be granted leave of absence with pay. 


- CARRIED UNANIMOUSLY 
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ENQUIRIES AND OTHER MATTERS (cont'd) 


Alderman Sweeney - 
Outdoor Burning 


referred to telephone calls he had 
received complaining that homeowners 
had been unable to take advantage of 
outdoor burning last weekend because 
of adverse weather conditions. He 
suggested that Council consider 
later dates for a "fall clean-up" 
and requested the Administration 
to report on this aspect. The 
Mayor directed the City Manager 
to report on this matter to the 
Housing and Environment Committee 
meeting on November 6, 1975. 


Condolences 

MOVED by Aid. Bird, 
SECONDED by Aid. Sweeney, 

THAT a letter of condolence be sent on behalf of the Council 
to the family of the late Basil Nixon, former Provincial Fire 
Marshal . 


The Council recessed at approximately 4:50 p.m. to reconvene 
at 7:30 p.m. 


The Council reconvened in the Council Chamber at approximately 
7:30 p.m., with Deputy Mayor Harcourt in the Chair and the 
following members present: 


PRESENT : Deputy Mayor Harcourt 

Aldermen Bird, Bowers, Boyce, Cowie, Kennedy, 
Marzari, Rankin, Sweeney and Volrich 

ABSENT: Mayor Phillips 

CLERK TO THE COUNCIL: M. Kinsella 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Boyce, 
SECONDED by Aid. Bowers, 

THAT this Council resolve itself into Committee of the Whole, 
Deputy Mayor Harcourt in the Chair. 


Designation of Heritage Buildings 

Council had for consideration, a list of 25 buildings, 13 of 
which Council's Heritage Committee recommended be designated as 
"A" Category buildings and 12 of which were recommended for 
"B" Category designation. 

Council at its meeting on August 26, 1975, had resolved 
to consider only the "A" buildings for designation and review the 
"B" buildings for information only. 

The Chairman of the Heritage Committee, Mr. Cole Harris, 
gave a 15-minute introductory presentation with the aid of slides. 


- CARRIED UNANIMOUSLY 


- CARRIED UNANIMOUSLY 


UNFINISHED BUSINESS AND DELEGATIONS (cont'd) 


cont'd. . . . 
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UNFINISHED BUSINESS AND DELEGATIONS (cont'd) 

Designation of Heritage Buildings 
(continued) 


The Deputy Ilayor called for delegations and representations 
were heard as follows: 

Mr. Doug Garnett, owner of the William Elms House at 1125 
West 7th Avenue (recommended for "B" designation) stated 
he is uncertain about the effects of designation, but would 
not object to designation if it can be undesignated at a 
future date should he plan redevelopment. He suggested 
designation could be an economic hardship. 

Mr. Errol Fisher, presented a brief which stated designation 
of the James England House at 2300 Birch (recommended for 
"A" designation) would be a distinct economic disadvantage 
to the owner. His brief suggested four methods, including 
tax exemption and transfer of development rights to 
compensate for any economic loss to the owner which might 
result from designation. He stated designation would put 
a ceiling on his plans for the property. 

Vancouver School Trustee J. A. Lavin, representing the School 
Board, spoke to the Heritage Committee's recommendation that 
Lord Strathcona School at 59 2 East Pender Street be designated 
a "A" heritage building. He questioned which portion of the 
five-part building is to be designated, what the School Board's 
rights and responsibilities are if the School is designated, 
whether the Board will be permitted to modernize the building 
and whether the Board is responsible for maintaining the 
building if it eventually becomes obsolete and is replaced 
by a new school. 

Mr. Leslie Peterson presented a brief on behalf of Sunco 
Enterprises Ltd. , owners of the Manhattan Apartments at 
784 Thurlow (recommended for "B" designation) which requested 
the building be excluded from designation as it does not meet 
existing building codes or fire By-laws. The brief stated 
further that to meet these standards, it would be necessary 
to completely raze the inside of the building at a cost in 
excess of $1 million which is well beyond the economic 
capability of the owner. 

A woman spoke in opposition to the designation of a house at 
1151 West 8th Avenue (recommended for "A" designation) until 
it is more fully explained what designation involves. 

Mr. Crystal of British Pacific Building Ltd. , owners of the 
Marine Building told Council the owner has no objection to 
designation of the Marine Building as an "A" Category heritage 
structure . 

Mr. Adolf Skog presented a brief stating he and Mr. Uno 
Langman, owners of Century House or the Canada Permanent 
Building at 432 Richards, are basically in agreement with 
designation but such designation could have a significant 
effect on the adjacent property they own. 

Following further deliberations, it was 

MOVED by Aid. Volrich, 

THAT designation of any buildings as heritage structures be 
deferred until the various economic considerations are resolved. 

- LOST 

(Aldermen Bowers, Boyce, Cowie, Harcourt, Marzari and 
Rankin opposed) 

cont ' d, , . . 
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UNFINISHED BUSINESS AND DELEGATIONS (cont'd) 


Designation of Heritage Buildings 
(continued) 


MOVED by Aid. Cowie, 

THAT Hodson Manor at 1254 West 7th Avenue be designated as 
a heritage structure and the Director of Legal Services prepare 
and submit to Council the necessary By-law to so designate. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Cowie, 

THAT the James England House at 2300 Birch be designated as 
a heritage structure and the Director of Legal Services prepare 
and submit to Council the necessary By-law to so designate. 

- CARRIED 

(Aldermen Bird, Kennedy, Sweeney and Volrich opposed) 

MOVED by Aid. Cowie, 

THAT Fairview House at 1151 West 8th Avenue be designated as 
a heritage structure and the Director of Legal Services prepare 
and submit to Council the necessary By-law to so designate. 

- CARRIED 

(Aldermen Bird, Kennedy, Sweeney and Volrich opposed) 

MOVED by Aid. Cowie, 

THAT the Marine Building at 355 Burrard Street, be designated 
as a heritage structure and the Director of Legal Services 
prepare and submit to Council the necessary By-law to so designate. 

- CARRIED 
(Alderman Kennedy opposed) 

MOVED by Aid. Cowie, 

THAT the Hotel Vancouver at 900 West Georgia Street be 
designated as a heritage structure and the Director of Legal 
Services prepare and submit to Council the necessary By-law 
to so designate. 

- CARRIED 

(Aldermen Bird, Kennedy and Sweeney opposed) 

MOVED by Aid. Cowie, 

THAT the B.C. Permanent Loan Building at 330 West Pender 
Street be designated as a heritage structure and the Director 
of Legal Services prepare and submit to Council the necessary 
By-law to so designate. 

- CARRIED 

(Aldermen Bird, Kennedy and Sweeney opposed) 

MOVED by Aid. Cowie, 

THAT the Canada Permanent Building (Century House) at 432 
Richards Street be designated as a heritage structure and the 
Director of Legal Services prepare and submit to Council the 
necessary By-law to so designate. 

- CARRIED 

(Aldermen Bird, Kennedy, Sweeney and Volrich opposed) 


cont ' d. 


3^ 


Regular Council, October 28, 1975 14 

UNFINISHED BUSINESS AND DELEGATIONS (cont'd) 

Designation of Heritage Buildings 
(continued) 


MOVED by Aid. Cowie, 

THAT the Vancouver Block at 736 Granville Street be designated 
as a heritage structure and the Director of Legal Services prepare 
and submit to Council the necessary By-law to so designate. 

- CARRIED 

(Aldermen Bird, Kennedy, Sweeney and Volrich opposed) 

MOVED by Aid. Cowie, 

THAT the Winch Building at 7 39 West Hastings Street be 
designated as a heritage structure and the Director of Legal 
Services prepare and submit to Council the necessary By-law 
to so designate. 

- CARRIED 

(Aldermen Bird, Kennedy and Sweeney opposed) 

MOVED by Aid. Cowie, 

■ THAT the Beatty Street Drill Hall at 620 Beatty Street be 
designated as a heritage structure and the Director of Legal 
Services prepare and submit to Council the necessary By-law to 
so designate. 

- CARRIED 

(Aldermen Kennedy and Sweeney opposed) 

MOVED by Aid. Cowie, 

THAT the Sylvia Hotel at 1154 Gilford Street be designated 
as a heritage structure and the Director of Legal Services prepare 
and submit to Council the necessary By-law to so designate. 

- CARRIED 

(Aldermen Bird, Kennedy and Sweeney opposed) 

MOVED by Aid. Cowie, 

THAT City Hall at 453 West 12th Avenue be designated as a 
heritage structure and the Director of Legal Services prepare 
and submit to Council the necessary By-law to so designate. 

- CARRIED 

(Alderman Kennedy opposed) 

MOVED by Aid. Bowers, 

THAT consideration of the designation of Lord Strathcona 
School at 592 East Pender Street as a heritage building be 
deferred pending receipt of further information from the Heritage 
Committee as to what portion of the school the Heritage Committee 
is recommending be designated. 

- CARRIED UNANIMOUSLY 

Council instructed the Director of Legal Services that when 
he submits the necessary By-law to designate the buildings con- 
sidered this day a.s heritage structures, he also bring forward 
a Bylaw to de-designate the Immigration Building as a heritage 
structure. 


cont'd. 
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UNFINISHED BUSINESS AND DELEGATIONS (cont'd) 
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Designation of Heritage Buildings 
(continued) 

MOVED by Aid. Bowers, 

THAT the owners of the following buildings which the Heritage 
Committee has recommended for "B" Category designation, be notified 
that in the opinion of Council, these buildings are of historical 
value ; 

FURTHER THAT applications for demolition permits on these 
buildings must be reported to Council and such demolition permit 
applications will be withheld for 90 days; 


Vancouver Club 
Chalmers Church 
St. Luke's Home 
William Elms House 
House 

Hudson's Bay Insurance 
Co. Building 

Georgia Hotel 

Roedde House 

Manhattan Apartments 

Alberta Lumber Co. Office 

Brock House 

Takehara Tenements 


915 West Hastings Street 
2801 Hemlock Street 
309 East Cordova Street 
112 5 West 7th Avenue 
1301 West 7th Avenue 

924 West Hastings Street 

801-15 West Georgia Street 
1415 Barclay Street 
784 Thurlow Street 
790 West 6th Avenue 
3875 Point Grey Road 
1017 West 7th Avenue. 


- CARRIED 


(Aldermen Bird, Kennedy and Sweeney opposed) 


Demolition Application for 

1085-99 Robson Street (Manhattan Apartments) 

Council had before it for consideration, a Manager's report 
dated July 15, 1975, on a demolition application for 1085-99 
Robson Street, which had not been acted upon previously by 
Council pending the appearance of a delegation representing the 
owner of the Manhattan Apartments. 

Mr. Leslie Peterson, representing the owner, earlier this 
evening made a submission as to the position of the owner of 
this building. 

MOVED by Aid. Rankin, 

THAT the demolition application for the Manhattan Apartments 
at 1085-99 Robson Street be withheld for the 90 days permitted in 
the City Charter. 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 


MOVED by Aid. Rankin, 

THAT the Committee of the Whole rise and report. 


- CARRIED UNANIMOUSLY 

MOVED by Aid. Rankin, 
SECONDED by Aid. Bowers, 

THAT the report of the Committee of the Whole be adopted. 


- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 9; 40 p.m. 

***** 
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MOTIONS 

1. Closing Portion of Kerr Street 
North of 45th Avenue 


MOVED by Aid, Bird, 
SECONDED by Aid, Sweeney, 

THAT WHEREAS the City of Vancouver is the owner of all the 
streets and lanes lying within the limits of the City of Vancouver 

AND WHEREAS Lot 5, South West Quarter of Block 17, District 
Lot 50, Group 1, New Westminster District, Plan 2950, has been 
established for highway purposes under filing 94151; 

AND WHEREAS only a portion of said Lot 5 is required for 
highway purposes; 

THEREFORE BE IT RESOLVED that Lot 5, South West Quarter of 
Block 17, District Lot 50, Group 1, New Westminster District, 
plan 2950, now highway, be closed, stopped up and conveyed to 
the abutting owner; and 

BE IT FURTHER RESOLVED that said Lot 5 be subdivided with 
the adjacent lands, dedicating the portion of said Lot 5 required 
for highway purposes, 

- CARRIED 

2, Allocation of Land for Highway Purposes 
(8005 Granville Street) 


MOVED by Aid. Bird, 
SECONDED by Aid, Sweeney, 

THAT WHEREAS the registered owners have conveyed to the City 
of Vancouver, for highway purposes, the following lands: 

1, West 10 feet of the East 17 feet of Lot 4, Block 2, 
DL 325, G 1, NWD, Plan 1982, as the same is shown 
outlined red on plan prepared by A, Burhoe, B,C,L.S,, 
dated the 28th day of July, 1970, and marginally 
numbered LF 5445 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for highway purposes; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
highway purposes, and declared to form and constitute portions 
of highway. 

- CARRIED 

3, Land Use: Vicinity of 
Broadway and Maple 

MOVED by Aid, Hardwick, 
SECONDED by Aid, Calder, 

THAT the Planning Department, following the precedent set in 
the study of Marpole, investigate the future land uses of the 
M-1 zone between Broadway and 12th Avenue, Maple to Yew and 
adjacent blocks. 


- CARRIED 


The foregoing are Minutes of the Regular Council meeting 
of October 28, 1975, adopted on November 4, 1975. 




Manager's Report, October 24, 19 75 (WORKS - 1) 

WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 

RECOMMENDATIONS : 

1. Lease of portion of the lane South of 8th Avenue, East of Yew Street 
abutting Lots 1 and 2, Block 324, D.L. 526, Plan 590 

The City Engineer reports as follows: 

"An application has been received from the owner of Lots 1 and 2, Block 
324, D.L. 526, to lease back the south 10 feet of Lots 1 and 2 which 
is to be dedicated for lane purposes by subdivision plan. This dedicated 
portion will not be required for lane purposes in the near future, as the 
10 foot strips in the balance of the block have yet to be acquired. The 
applicant wishes to use this portion of lane for access to his garbage 
container situated near the southeast corner of his lot. 

I RECOMMEND that upon dedication of the South 10 feet of Lots 1 and 2, 
Block 324, D.L. 526, for lane, that the said dedicated portion be closed, 
stopped up, and leased to the abutting owner, subject to the following 
conditions : 

(a) The term of the lease to be 10 years with a one month notice of 
cancellation if the area is required for municipal purposes. 

(b) The rental to be $10 for the term of the lease. 

(c) The lease area to be kept in neat and tidy condition. 

(d) No structure to be erected on the lease area. 

(e) The lessee to be responsible for drainage of the lease area. 

(f) Agreements to be satisfactory to the Director of Legal Services and 
the City Engineer." 

The City Manager RECOMMENDS that the foregoing be approved. 

2 . Application for Sidewalk Crossing 

The City Manager submits the following report of the Director of 
Legal Services: 

"Mr. and Mrs. Lawrence Bradshaw of 3617 West 48th Avenue have requested 
that the Engineering Department install a sidewalk crossing to service 
their residential property. The City Engineer is apprehensive about 
carrying out this work because the topography of the Bradshaw lot and 
the City street are such that a sidewalk crossing of usual design 
would greatly increase the probability of run-off water from the 
street flooding not only the Bradshaw property but surrounding 
properties as well. 

The Bradshaws have indicated a willingness to have the crossing 
installed on the understanding that they will enter into an agreement 
with the City whereby they agree to save harmless and indemnify the 
City against all damage to their own and surrounding properties 
caused by flooding directly attributable to the new crossing. Such 
an agreement would be framed so as to charge the Bradshaw property 
as security for performance of their indemnity agreement and such 
charge would run with the land and be binding upon subsequent 
purchasers of the property. 

It is RECOMMENDED that the City enter into an agreement with the 
Bradshaws whereby they would agree to indeinnify and save harmless the 
City of Vancouver against all damage caused by flooding attributable 
to the installation of a sidewalk crossing by the City Engineering 
Department, such agreement to be to the satisfaction of the City 
Engineer and the Director of Legal Services and such agreement to be 
in addition to all other requirements of the Engineering Department 
in connection with sidewalk crossings." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Director of Legal Services be approved. 

FOR covmi ham see pa^e(si352L 
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BUILDING 


BUILDING & PLANNING MATTERS 



INFORMATION 

1. 4658 Bellevue Drive - Contravention of Zoning By-law. 


Letters have been received from approximately thirty-two (32) 
citizens in the vicinity of 4658 Bellevue Drive objecting to 
the use of this property as other than a single family 
residence . 


The Director of Permits and Licenses reports that: - 


"Inspections show that the house is a two storey and 
basement building having three bedrooms and a three- 
piece bathroom in the basement; kitchen, TV room, two 
dining rooms, living room and a two-piece bathroom on 
the main floor; and a TV room, three bedrooms and a 
three-piece bathroom on the second floor. 

The premises are used as a fraternal club and the House 
Master, Mr. D. McArthur advises that fourteen people 
(students) live in the building, nine were present at 
the time of inspection. There are two off-street park- 
ing spaces at the rear of the building. 

Mr. McArthur in the presence of the other persons 
was advised of the contravention of the Zoning and 
Development By-law to the effect that the premises must 
be restored to the status of a single family dwelling. 
The appropriate notification regarding this matter is 
being sent to both the landlord and the tenants." 

The City Manager submits the report of the Director of Permits 
and Licenses for Council's INFORMATION. 


RECOMMENDATION 

2. Strathcona Evaluation Study . 

The Director of Planning reports as follows: 

"The Vancouver City Council on June 8, 1974 approved the following recom- 
mendation of the Board of Administration (Building and Planning Matters) 
of January 4, 1974: 

'Accordingly, it is RECOMMENDED that the City approve the 
carrying out of an evaluation study of the Strathcona Project 
and authorize expenditure of the City's share of this work in 
an amount not to exceed $4,125, the source of funds to be the 
Urban Renewal Capital Funds allocated to the Strathcona Reha- 
bilitation Project, it being understood that a further recom- 
mendation on Stage 2 wi I I be forthcoming during 1974.' 

This recommendation followed consideration by the Strathcona Rehabilita- 
tion Committee of a proposed study, with costs shared between the City 
and the senior governments, to provide a comprehensive evaluation of the 
project which would be of assistance in developing new approaches in urban 
renewal. The Committee recommendation of December 19, 1973 which formed 
the basis for Council's approval was as follows: 


Cont 
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Clause No. 2 Continued . 

'THAT the proposal and budget set out by Mr. Larry Bell of UCS 
in a report entitled "Evaluative Study Design" dated December 
19, 1973, be approved and the necessary arrangements be made 
to start as soon as possible, for a total cost not to exceed 
$16,500 in Stage I, and the estimate of $15,000 for Stage 2 
to be reviewed at the conclusion of Stage I.' 

Briefly, the study as described in 'Evaluative Study Design: Report to 
the Strathcona Rehabilitation Committee' referred to above, was to be 
done in two stages. Stage I is an historical review including evaluation, 
project administration, and details of the program. Stage 2 as described 
in the study design, would be an update of the economic analysis (e.g. real 
estate turnover and prices) and measurement of consumer satisfaction, and 
a retrospective study of the social organization in the neighbourhood. The 
intention was that Stage I be completed before mid-1974 and that there would 
then be a pause of approximately six months before Stage 2 would be com- 
menced to allow it to take advantage of further practical experience of the 
operation of the project. 

Stage I was considerably delayed from the timing originally anticipated. 
A draft was received at the end of July this year, and circulated to members 
of the Strathcona Rehabilitation Committee. The Committee on October 8, 1975 
considered this draft and the comments from individual members of the 
Committee. The reaction was' genera I 1 y favourable and the comments were 
largely regarding matters of detail. The Committee recommended that these 
comments be supplied immediately to the consultant with the request that he 
complete the final report within thirty days. 

Earlier this year, the Deputy Director of Planning, then Chairman of the 
Strathcona Rehabilitation Committee, solicited proposals from consultants 
for Stage 2 in anticipation of completion of Stage I in the -early summer, 
with a view to moving quickly to completion of the whole study, if possible 
by the end of the year. The Strathcona Rehabilitation Committee interviewed 
potential consultants on June 5, 1975. 

On October 8, 1975, the Committee, having reviewed the detailed submissions 
made, recommended that the firm of Ptarmigan Planning (L. Hurwitz and A. 
Levitan) be appointed for this work in accordance with the terms of their 

letters of June 3, July 7, and October 7, 1975. The estimated cost of 
the work is $18,950. This estimate includes the cost of 300 copies of 
a three-page summary and ten copies of the final report. 

The representatives of C.M.H.C. and the Province on the Strathcona Re- 
habilitation Committee have authority to approve expenditures of this 
kind within the overall project budget. However, the approval of City 
Council is necessary in regard to the City's share. 

Accordingly, it is recommended that the City approve the carrying out j 

of Stage 2 of the Evaluation Study of the Strathcona Rehabilitation | 

Project and authorize the expenditure of the City's share of cost of 

this work in an amount not to exceed $4,737.50, the source of City funds 

being the Urban Renewal Capital Funds allocated to the Strathcona Reha- I 

bilitation Project." ' 

The City Manager RECOMMENDS that the report of the Director of Planning be 
approved . 

F02 COUfJCIt ACTION SEE PAG£(S) J5£ 
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FINANCE 


FINANCE MATTERS 


CONSIDERATION 

1. Legal Expenses, G. Grierson . 


The Director of Legal Services reports as follows: 

"The following communication has been received from the 
Park Board: 

•On Friday, February 21, 1975, Mr. Greg Grierson, Park 
Board entrance supervisor at Killarney Community Centre, 
was involved in an incident whereby Dale Herback refused 
to leave the centre at closing time and received loosened 
front teeth, and his parents have laid a charge of assault 
on behalf of their son against the entrance supervisor, 
Greg Grierson. The Superintendent has referred the matter 
to Mr. R.R. Maitland, lawyer, to defend Mr. Grierson simi- 
larly to the previous incident involving entrance super- 
visor Tom Cooper at Killarney Community Centre on December 
4, 1974. 

It was regularly moved and seconded, 

RESOLVED: That the Board request City Council to pay for 
any reasonable legal expenses that Mr. Grierson 
incurs as a result of defending himself against 
the charge that has been laid against him while 
he was in pursuit of his duties. - Carried. ' 

The letter refers to a similar incident involving one T. Cooper. 
In that case Council passed the following resolution unani- 
mously: 

'That the City pay any reasonable legal expenses that Mr. 
Cooper incurs as a result of defending himself against a 
charge that has been laid against him while in pursuit 
of his duties . ' 

The question of indemnifying Mr. Grierson is submitted for 
Council's consideration." 

The City Manager submits the foregoing report of the Director of 
Legal Services for Council's CONSIDERATION. 


RECOMMENDATION 

2 . Water Street Beautif ication Program . 

The Director of Legal Services and the City Engineer report as follows 

"Pursuant to a report of the Director of Legal Services dated April 4 
1975 Council agreed to lease from C.P.R. and Marathon Realty on an 
interim year-to-year lease a strip of land north of Water Street for 
lane access. The interim arrangement was to stand only until C.P.R. 
was in a position to provide the City with a 99-year lease of this 
strip at a nominal $1.00 per year rent with the City paying the 
taxes. The Water Street Beautif ication program had been considered 
by City Council July 8, 1974 pursuant to a departmental report of 
the Director of Planning and the City Engineer dated July 3, 1974. 



Cont'd. 
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Project 200 Properties Ltd., a subsidiary of Marathon Realty and 
C.P.R., has completed construction of a new building on the north 
side of Water Street between Cambie and Abbott Streets which building 
has six bay windows that encroach onto Water Street. Part of the 
overall agreement with C.P.R., Marathon Realty and Project 200 
Properties is that the City will provide Project 200 Properties Ltd. 
with an encroachment agreement concerning the six bay windows . 
Pursuant to a departmental report of the City Engineer dated July 4, 
1975, Council resolved on July 8, 1975 that the six bay windows be 
validated in accordance with the encroachment by-law but that the 
rent therefor be a nominal $1.00 per year which is equal to the 
rent payable by the City to C.P.R. for lease of the laneway north 
of Water Street. Project 200 Properties Ltd. is now apprehensive 
about the standard form of encroachment agreement which provides 
that it can be cancelled at any time by the City Engineer. Project 200 
Properties Ltd. is now requesting that the encroachment agreement con- 
cerning the six bay windows include the provision that it cannot be 
cancelled by the City unless and until the building is demolished. 

Accordingly it is RECOMMENDED that the City enter into an encroach- 
ment agreement with the owner of the building concerning the six 
bay windows, such agreement to provide that it cannot be cancelled 
by the City unless and until the building is demolished and such 
agreement to reflect the Council resolution of July 8, 1975, and 
otherwise to be to the satisfaction of the City Engineer and the 
Director of Legal Services." 

The City Manager RECOMMENDS that the foregoing recommendation be 
approved . 


FOR COUNCIL ACTION SEE PAGE(f>) 33"^. 
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i 

I PROPERTY MATTERS 

RECOMMENDATION 

1. Property Endowment Fund 
- Miscellaneous Account 

The Acting Supervisor of Property & Insurance reports as follows :- 

"On June 17, 1975, Council approved the establishment of the 
property Endowment Fund Board for the purpose of managing certain 
City-owned lands to produce a reasonable return on the City's 
investment in properties consistent with the City's planning and 
development objectives. 

Certain miscellaneous expenses such as appraisal fees, costs incurrred 
in advertising the sale or lease of properties, etc., will be 
incurred in some instances, and funds are required to cover these 
charges. 

It is 

RECOMMENDED that an account be established in the amount of $5,000.00 
to cover miscellaneous expenses incurred with respect to the Property 
Endowment Fund lands, the source of funds to be the Property 
Endowment Fund. Normal City procedures will govern expenditures 
of these funds." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Acting Supervisor of Property & Insurance be approved. 


9X- 


(PROPERTIES - 1) 


2. Hudson Street Crossing Expropriation of Lane on North-West 
Corner of South West Marine Drive and Hudson Street 


The Director of Legal Services reports as follows: 


"The Federal Crown expropriated a lane running north-south 
in Block 2, D.L. 318, Plan 3872, Northwest corner of 
Southwest Marine Drive and Hudson Street for the purpose 
of consolidation with other properties in that block to 
be used for the construction of a post office substation 
and construction of landscaping and approach roads for the 
Hudson Street Bridge. About one-third of the lane will be 
returned to the City along with other lands by agreement 
to be executed between the City and the Crown. 

In order to consolidate the lands and register a new 
subdivision plan which will show the additional areas for 
streets the City must sign a Quit Claim to the lane. The 
City Engineer and Supervisor of Property and Insurance are 
satisfied that the consideration for the Quit Claim and 
acquisition of the lands by the Crown is reasonable. " 


The City Manager RECOMMENDS that the Supervisor of Property and 
Insurance execute the Quit Claim in consideration of the property 
exchange proposed by the Crown. 
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CONSIDERATION 

3 . Park Board Rental Properties 


(PROPERTIES - 2) 


The Director of Finance reports as follows :- 

"On September 8, 1975, the Park Board passed the following resolution 
related to the discussion indicated. 

' PARK BOARD RENTAL PROPERTIES 

Commissioner Brown suggested that the Board review the rental 
and administration of Park Board properties, presently handled 
by the Property & Insurance Department at City Hall. It was 
noted that there are approximately 60 houses on property pur- 
chased for park purposes. 

It was regularly moved and seconded, 

RESOLVED: That the Board request City Council to instruct 
the Property & Insurance Department to submit 
to the Park Board a complete list of all park 
properties and returns thereon, and advise how 
they are administered and the costs, for a 
complete review by the Park Board. 

- Carried.' 

The request of the Park Board is submitted to Council for consideration." 

The City Manager submits the above report of the Director of Finance 
to Council for CONSIDERATION. 


FOR council ACTION SEE PAGE(S) 
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STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


October l6, 1975 


A meeting of the Standing Committee of Council on 
Community Services was held in the No. 1 Committee Room, 
third floor, City Hall on Thursday, October l6, 1975 at 
approximately 3:30 p.m. 

PRESENT t Alderman Rankin, Chairman 

Alderman Marzari 
Alderman Sweeney 
Alderman Volrich 

ABSENT ; Alderman Boyce 

COMMITTEE 

CLERK: H. Dickson 


INFORMATION 


1, Edith Cavell Hospital - For Sale 

On August 21, 1975 Mr. Alan White of Canada Permanent 
Trust offered to the City for sale the Edith Cavell Hospital 
at 2^55 Sophia Street. His attached letter was referred to the 
Property and Insurance Division of the Finance Department 
for report to the Community Services Committee. 

The Committee had before it for consideration a Manager's 
report dated September 23, 1975 (circulated). 

A representative of the Property and Insurance Division, 
along with Mr. Alan White of Canada Permanent Trust and a 
representative of the owner appeared before the Committee this 
date. 

The Chairman of the Committee referred to a memorandum from 
Alderman Warnett Kennedy inquiring as to whether the hospital 
property might be adaptable for displaced senior citizens, parti- 
cularly on an interim basis. 

Mr. White of Canada Permanent Trust advised the Committee 
the asking price of the owners had been $600,000 for the build- 
ing but they would accept any fair appraised value. It was 
explained the partnership owning the hospital has operated it 
for 20 years and wishes to get out of the hospital business, 
and the partnership is being dissolved. 

During discussion the Committee noted the City is not in 
the business of operating hospitals and that to convert 
this special purpose building to another use would be fairly 
expensive. 

Following discussion it was 

RESOLVED 

THAT the Manager's report dated September 23, 1975 
on the offer of sale of the Edith Cavell Hospital 
be received for information, and that no action be 
taken by the Committee; 

FURTHER THAT the Chairman and Vice-Chairman of the 
Committee raise the matter at an early meeting of 
the Vancouver Resources Board. 



The meeting adjourned at approximately 3:55 p.m. 

FOR COUNCIL ACTION SEE PhGl{S) J^.2:„. 


REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


OCTOBER 16, 197 5 


A meeting of the Standing Committee of Council on Planning and 
Development was held on Thursday, October 16, 1975, in the No. 2 
Committee Room, Third Floor, City Hall, at approximately 3:35 P.M. 

PRESENT: Alderman Bowers, Chairman 
Alderman Bird 
Alderman Cowie 
Alderman Harcourt 
Alderman Kennedy 

COMMITTEE CLERK: M. L. Cross 



INFORMATION 

1 , Gastown Historic Area - Economic Study 

The Committee considered a report of the City Manager dated 3rd 
October 1975 (on file in the City Clerk's Office), wherein the 
Director of Planning reports on an economic evaluation of the 
public and private revital iza tion efforts in the Gastown Historic 
Area. The results of the study are contained in the Report "Gas- 
town Economic Study: 1966-1974" which was circulated at the meeting 
(copy on file in the City Clerk's Office). 

Mr. Manfred Klenke of the Planning Department advised that the 
following economic activities and changes are apparent: 


The City of Vancouver invested $1,071,000 in capital improve- 
ments in Gastown. The Federal and Provincial Government, 
utility companies and property owners together spent $2,104,000 
on three beautif ication schemes. 

From 1965 to 1973, the value of building permits increased by 
2,180 percent from $42,000 in 1965 to $971,000 in 1973. This 
compares with a city-wide increase of 114 percent for the same 
period . 

Overall assessment increased by 147 percent from $12,570,000 in 
1966 to $31,016,000 in 1974. This compares with a city-wide 
overall assessment increase for commercial and industrial 
properties of 127 percent. 

General Property Taxes increased from $165,000 in 1966 to 
$383,554 in 1974, an increase of 132 percent over 1966. 

The average value of real property market transaction increased 
from 19.9 million dollars in 1966 to at least 49 million dollars 
in 1974, an increase of 147 percent. 

The floor area occupied by wholesalers or left vacant decreased 
from 50 percent of the total floor area in Gastown in 1966 to 
30 percent in 1974. The floor area occupied by retailers in- 
creased by 147 percent and the floor area occupied by restaurants 
and entertainment establishments more than doubled between 1966- 
1974. The office floor area increased by 61 percent. " 


Continued oh Page 2. 
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Regular Council, August 18, 1970 8 

MOTIONS (cont'd ) 

4. Sale of Bay Rum 

MOVED by Aid. Bird, 
SECONDED by Aid. Calder, 

THAT WHEREAS the City Council considers the sale of Bay Rum 
within the City is not in the best interests of the Citizens of 
Vancouver ; 


BE IT RESOLVED THAT the License Inspector advise City Council 
of all cases, to his knowledge, of licensed retail establishments 
selling Bay Rum, to enable Council to consider action under 
Section 275 of the Vancouver Charter, which section deals with 
the cancellation or suspension of licenses. 


- CARRIED 


ENQUIRIES AND OTHER MATTERS 

Alderman Rankin - asked the Mayor to request the Board 

Compulsory Bicycle of Administration to report on the 

Registration feasibility of the re- institution 

of compulsory bicycle registration. 

The Mayor asked the Board of Admin- 
istration to so report. 

Alderman Hardwick - referred to his letter to the Regional 

Transportation Planning District offering his views on trans- 

at Regional Level portation at the Regional level. 


Alderman Calder - 
List of Licensees 


said that he has been advised a person 
went to the License Department and 
asked for information on newly 
licensed firms and was told it was 
not available but that he could get 
such information from the Journal of 
Commerce. 


The Mayor explained that it is known 
that the Journal of Commerce gets 
such information regularly and publishes 
it and that current information on new 
licenses is always available on enquiry 
but not past information. 


Alderman Sweeney - enquired if arrangements have been 

Delegation: M. Kopernik made for the Council to hear a dele- 

Foundation gation from the M. Kopernik Foundation 

with respect to a housing proposal in 

the Southeast Sector. 


Alderman Broome - 
Traffic Painting Work: 
25th Avenue and Cambie 
Street 


referred to inconvenience caused to 
the driving public by traffic painting 
work which was carried on at 25th 
Avenue and Cambie Street in the 
morning rush hour. 


Commissioner Ryan advised that there 
were reasons for this particular 
timing but that he has issued 
instructions to the Department to 
avoid a repetition of this kind of 
work where rush hour traffic is 
considerabl e . 
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Clause No. 1 Continued 

Mr. Klenke stated that the figures were based on assessments up 
to 1973 and on early 1972 property values. Social costs and 
benefits are not quantified, but it appears from perusal of 
police records that the crime rate in Gastown has decreased. The 
study is complete but the figures will be compared with new ones 
in 1977. The Committee suggested that in any further studies the 
impact of the police "crack-down" on the 31 pubs in the area, as 
well as the additional street lighting in lanes, be considered. 

RESOLVED 

THAT the report of the City Manager dated 3rd October 
1975 and the Planning Department report "Gastown Economic 
Study: 1966-1974, September 1975" be received. 


RECOMMENDATION 

2 , Fairview Planning Programme - Status Report 

The Committee considered a report of the City Manager dated 9th 
October 1975 (on file in the City Clerk's Office), wherein the 
Director of Planning reviews the progress of the Fairview Plan- 
ning Programme and sets out the following objectives and target 
dates for future reports: 

(a) Preparation of Fairview Policy Plan 

- outlining recommendations to Council for Land Uses/Urban Design, 
Transportation and Related Physical Improvements, Open Space, 
Housing and Social Mix, People Services and Community Involvement. 

Mid-November - mail out draft proposals to residents and property 
owners . 

Early-December- Public Meeting 
Mid January 


(b) Implementation 
February 

April/May 


presentation to Standing Committee on Planning 
and Development. 


report by Fairview Planning Committee on appropriate 
form of continuing coiranunity involvement. 

report on appropriate amendments and zoning by-laws 
for Public Hearing (Planning and Legal Services) 

report on transportation, traffic, and related physical 
improvements (Engineering and Planning) . 

report on housing and social mix (Housing, Planning, 
Social Planning) . 

report to Parks Board on open space and park development 
work program (Parks Board staff and Planning Dept.) 


Mr. D. Cornejo, Fairview Area Planner, advised that by the begin- 
ning of February the Council-appointed Fairview Planning Committee 
may be phased out and they would come forward with recommendations 
on an appropriate form of continuing community involvement. 


Continued on Page 3 . 
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They feel they should have an involvement in the implementation 
stage. Mr. Cornejo indicated that after the beginning of February 
he would most likely not be Fairview Planner full time and would 
be available for other area planning work, but would be available 
for a part time basis for implementation of the Fairview Planning 
Programme . 

RECOMMENDED 

THAT the objectives and target dates for future reports 
relating to the Fairview Planning Programme, as set out 
in the City Manager's report dated 9th October 1975, be 
approved . 


The Committee recessed at 4:00 P.M. and reconvened at 4:30 P.M. 
with the same members present , 


3 . 4584 West 1st Avenue 

Dr. and Mrs. A. Pasparakis, the owners of the dwelling at the 
above address, Mr. B. Culling, their representative, and the 
following neighbouring residents were present: 

Mr. & Mrs. M. Tomsich - 4579 West 2nd Avenue 

Mr. & Mrs. J. Hardy - 4588 West 1st Avenue 

Mr. & Mrs. R. Clarke - 4569 West 2nd Avenue 

Mr. G. Tomsich - 4573 West 1st Avenue 

Ms. P. Wilson - 4570 West 1st Avenue 

Mr. R. F. Hooley - 4593 West 1st Avenue 

The Committee considered a report of the City Manager dated 9th 
October 1975 in which the City Building Inspector states in part 


"On May 13, Council considered a report from the City Manager 
dated May 9, 1975, with respect to alterations being made on 
the house at 4584 West 1st Avenue. They also heard complaints 
from neighbours with respect to the alteration work. Council 
passed the following resolution: 

'THAT Council direct the appropriate officials to 
enter into discussion with the owners to restore 
the property to its original exterior bulk form 
arid the City be responsible for its share of the 
costs involved in the error caused by the civic 
administration in issuing the building permit. ' 

No work has been done since that date. 

On September 29, 1975, the Building Inspector met with the 
owners of the subject house and the owners of 11 neighbours 
houses. There was considerable discussion during which time 
the owners showed proposals to slope the roof line of the 
new construction. The neighbours declared they would not be 
satisfied with less than the removal of the top floor. The 
Building Inspector stated that in his opinion the floor area 
of the house has not been increased." 


Continued on Page 4. 
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"The owners stated they are not willing to restore the building 
to its original form or to remove the top floor. 

The Director of Legal Services advises that there are three 
courses of action that may be taken: 

1. The City may prosecute through the Provincial Courts; or 

2. The City may launch proceedings for an injunction; or 

3. The citizens in their own right may do so. 

He advises further that since the owner was led to believe that 
his actions were legal because he was given a Development Permit 
and a Building Permit, the Court may not grant an injunction. 

If an injunction is granted, the owner will have grounds for action 
against the City and the cost could be considerable." 

Mr. D. Matheson, City Building Inspector, advised that the neigh- 
bours were concerned that the floor area of the dwelling would be 
increased but, in his opinion, this is not the case. Issuance of 
the Building Permit was in error as a Development Permit should 
have been obtained first. After issuance of the Building Permit, a 
Development Permit was issued. Four neighbours appealed the 
decision to the Board of Variance who ruled the decision of the 
Director of Planning to authorize the issuance of the Development 
Permit be quashed. 

Dr. A. Pasparakis and Mr. B. Culling distributed photographs for 
the Committee's perusal, as well as letters dated 15th October 
1975 (on file in the City Clerk's Office) from Mr. W. Yeoman, the 
former owner, and Mr. H. Rochester, real estate appraiser, indicat- 
ing that the third (attic) floor had two finished rooms - a 
study at the front and a bedroom at the rear. Mr. Yeoman's letter 
stated the middle room was unfinished and used for storage. 

The Committee considered a sketch of the dwelling (copy circulated) 
indicating the original and existing roof line, as well as a pro- 
posed modification, which would not be as much of a view obstruction. 

The neighbours expressed their concerns, some of which are: 

- people in the neighbourhood applying for permits have 
had to conform to the by-laws with respect to floor 
space ratio - they are concerned the subject dwelling 
exceeds by-law requirements . 

- the proposed modification is not that suitable - the 
view is still lost. 

- they want the house restored to its original bulk form. 

It was noted that as the Board of Variance quashed the original 
Development Permit, the owners of the dwelling would have to apply 
for a new Development Permit Application. Mr. R. Spaxman, Director 
of Planning, requested some guidance with respect to "discretionary 
power" as there seemed to be a question of the level of amenity 
being affected by the building extending upwards. Alderman Harcourt 
felt that staff should be asked to look at dealing with a new 
Development Permit Application and see how the matter could be 
dealt with in Court. It was agreed the latter point should not be 
considered until a new Development Permit Application is looked at. 


Continued on Page 5. 


RECOMMENDED 


THAT the Director of Planning, in consultation 
with the Director of Legal Services and other 
civic officials, be instructed to report on the 
possibility of a Development Permit being issued 
for a development which reflects the proposed 
design of the modified roof line as submitted to 
the Committee this day by the owners; acceptable 
dimensions to be set by the Director of Planning, 
taking into account Council 's decision of 13th 
May 1975 to restore the property to its original 
bulk form. 


(Aid. Bowers wished to be recorded as opposed,) 


The meeting adjourned at 5:30 P,M, 
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FOR COUNCIL ACTION SEE PAGE(S) .35{/3^ 
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CITY OF VANCOUVER 
SPECIAL COUNCIL - NOVEMBER 4, 1975 
PUBLIC HEARING 

A Special Meeting of the Council of the City of Vancouver was 
held on Tuesday, November 4, 1975, at 2:00 p.m., in the Council 
Chamber, third floor. City Hall for the purpose of holding a 
Public Hearing to amend the Zoning and Development By-law. 

PRESENT: Mayor Phillips 

Aldermen Bird, Bowers, Boyce, Cowie, Harcourt, 
Kennedy, Marzari, Rankin, Sweeney and 
Volrich 

CLERK TO THE COUNCIL : D.H. Little 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Bowers, 
SECONDED by Aid. Sweeney, 

THAT the Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair, to consider proposed amendments to 
the Zoning and Development By-law. 

- CARRIED UNANIMOUSLY 

1. N/E Corner of East 7th Avenue and 
Keith Drive (S^^ of Lot A, Block 
94, D.L. 264A) 


An application has been submitted by Mr. Klaus Schmid, on 
behalf of the B.C. Society for the Prevention of Cruelty to 
Animals (SPCA) , to rezone the south half of Lot A, Block 94, 
District Lot 264A, being the north-east corner of East 7th Avenue 
and Keith Drive, from an RM-3 Multiple Dwelling District to an 
M-1 Light Industrial District. 

The application was approved by the Director of Planning 
and the Vancouver City Planning Commission subject to the following 
conditions : 

"That prior to the enactment of the amending By-law, the 
applicant undertakes in writing the following: 

(a) That the detailed scheme of development be approved 
by the Director of Planning; 

(b) That proper landscaping will be provided and 
maintained; 

(c) That all kennels and recovery rooms are to be 
located in the northern portion of the building; 
and 

(d) That the extension indicated on the drawings 
submitted will not be developed. " 

Mr. H.W. Gray, Zoning Planner, briefly outlined the proposed 
development and its location. He advised that the applicant wished 
condition (c) above amended to 'That all dog kennels and recovery 
rooms be soundproofed, ' and indicated that this would be acceptable 
to the Planning Department. Mr. Gray advised that notification had 
been sent to 148 properties in the area, and no replies were 
received. 

MOVED by Aid. Harcourt, 

THAT the rezoning application be approved, subject to the 
condition re soundproofing of all dog kennels and recovery rooms 
being to the satisfaction of the Director of Planning. 

- CARRIED UNANIMOUSLY 

cont ' d. . . . 


Special Council (Public Hearing), November 4, 1975 


N/E Corner of East 7th Avenue 
and Keith Drive (continued) 


MOVED by Aid. Harcourt, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Bird, 

THAT the report of the Committee of the Whole be adopted, 
and the Director of Legal Services be instructed to prepare and 
bring in the necessary amendments to the Zoning and Development 
By-law. 

- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 2:05 p.m. 

***** 


The foregoing are Minutes of the Special Council Meeting 
(Public Hearing) of November 4, 1975, adopted on 
November 18, 1975. 
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CITY OF VANCOUVER 

REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, November 4, 1975, in the Council Chamber, 
commencing at 2:00 p.m. 

PRESENT: Mayor Phillips 

Aldermen Bird, Bowers, Boyce , Cowie , 
Harcourt, Kennedy, Marzari, 
Rankin, Sweeney and Volrich. 

CLERK TO THE COUNCIL : D.H. Little. 

PRAYER 

The proceedings in the Council Chamber were opened with praye 
offered by the Civic Chaplain, Dean O'Driscoll of Christ Church 
Cathedral, Vancouver. 

'IN CAMERA' MEETING 

The Council was advised that there was one matter to be 
considered 'In Camera' later this day. 

MOVED by Aid. Sweeney 
SECONDED by Aid. Bowers 

That the Council recess to reconvene following the Public 
Hearing . 

- CARRIED UNANIMOUSLY 

ADOPTION OF MINUTES 

MOVED by Aid. Sweeney 
SECONDED by Aid. Bird 

THAT the Minutes of the Special Council Meeting (Court of 
Revision) of October 23, 1975, the Minutes of the Special Council 
Meeting (Adjourned Public Hearing) of October 23, 1975, together 
with the Minutes of the Regular Council Meeting (including the 
'In Camera' portion of October 28, 1975) be adopted. 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid . Sweeney 
SECONDED by Aid. Bird 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 

COMMUNICATIONS OR PETITIONS 

Use of P. N.E. Rental Funds . 

Council had before it a communication from the Park Board, 
dated October 27, 1975, advising of the following resolution of 
the Board with respect to the use of P. N.E. Rental funds: 


Cent 'd 
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COMMUNICATIONS OR PETITIONS (Cont'd) 

Use of P.N.E. Rental Funds (Cont'd) 

"THAT staff, through the Planning & Operations 
Committee, prepare lists of suggested projects 
totalling $267,000 for 1975, and $500,000 for 
1976, to be discussed with the local citizens." 

MOVED by Aid. Volrich 

THAT Council acknowledge receipt of the Park Board letter and 
advise the Park Board that it is in accord with the Board proceeding 
along the lines indicated. 

FURTHER THAT suggested projects be referred to Council for 
consideration and approval. 

- CARRIED UNANIMOUSLY 


Kitsilano Railroad Riqht-of-Way 

Council noted a letter from Mr. J.D. Lowden of Marathon 
Realty Company Ltd., requesting to appear this day on the matter 
when the report on the Kitsilano Railroad Right-of-Way is before 
Council . 

MOVED by Aid. Harcourt 

THAT the request of Marathon Realty be granted, and the 
delegation be heard later this day when the report is before Council. 

- CARRIED UNANIMOUSLY 


Craftsmen's Association of British 
Columbia - Grant Request. 

In a letter dated October 31, 1975, the Craftsmen's Association 
of British Columbia requested Council's consideration to fund a 
special 'Award of Excellence ' to be awarded at its exhibition 
November 17 to 29, 1975. The piece awarded this prize will be 
exhibited at the Habitat Craft Festival next May and June. 

MOVED by Aid. Marzari 

THAT Council approve a grant of $100.00 towards the Craftsmen's 
Association of British Columbia's 'Award of Excellence'. 

- CARRIED BY THE 
(Aid. Bird and Volrich opposed) REQUIRED MAJORITY 


Fire By-laws and Apartment Buildings 


The Rental Housing Council of B.C. in a letter dated November 
3, 1975, requested to appear as a delegation on November 18, 1975 
when the Standing Committee on Housing and Environment's report 
on 'Fire By-law Upgrading outside the Core Area' is before Council. 

MOVED by Aid. Harcourt 

THAT the request of the Rental Housing Council of B.C. to 
appear as a delegation on November 18, 1975, with respect to the 
report on 'Fire By-law Upgrading Outside the Core Area' be granted. 


- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIONS (Cont'd) 

Development Permit Application: 
Corner of Wall and Nanaimo Streets. 

Council had for consideration the following memo dated 
November 3, 1975, from Mayor Phillips: 

"I am attaching a copy of a letter from Mr. Peter Kennedy 
concerning the issuance of a development permit for the 
construction of a 12-storey apartment complex at the 
corner of Wall and Nanaimo Streets. 

This area, which is bounded by Nanaimo, Wall, the lane 
north of Hastings and Semlin Street, has many similarities 
to Cornwall Street in Kitsilano and it would seem to me 
to make sense to re-zone the area to RM-3A. 

I THEREFORE RECOMMEND that Council instruct the Planners 
to apply for such re-zoning and that they withhold the 
issuance of any development permits that do not conform. " 


MOVED by Aid. Volrich 

THAT the Director of Planning be instructed to make application 
for re-zoning of the area bounded by Nanaimo, Wall, the lane North 
of Hastings and Semlin Street, and to submit this application to a 
Public Hearing. 

FURTHER THAT the Director of Planning enter into negotiations 
with the developer with respect to a re-design of the development 
in view of the proposed re-zoning. 

- CARRIED UNANIMOUSLY 


Grandview-Woodland Area Planning Program . 

The West Grandview Property Owners ' Association submitted a 
request, undated, to appear at an evening meeting of Council on 
the Grandview-Woodland Area Planning Program. It was noted that 
Council, on October 21, 1975, when dealing with a report from the 
Standing Committee on Planning and Development on this matter, moved: 

"THAT the Standing Committee on Planning and 
Development review the work program of the 
Planning Department with particular reference 
to the Grandview-Woodland Area Planning Program." 

MOVED by Aid. Kennedy 

THAT the West Grandview Property Owners ' Association be advised 
that they may attend the following related meetings if they so wish: 

a) The Standing Committee on Planning and Development, when 
the Committee will be reviewing the Grandview-Woodland 
Area Planning Program: 

b) The Public Hearing to rezone the area bounded by Nanaimo, 
Wall, the lane North of Hastings and Semlin Street: 

c) A night meeting of Council. 

FURTHER THAT the Grandview-Woodland Area Council and Steering 
Committee be advised of these meetings and given the opportunity 
to attend if they so wish. 

- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIONS (Cont'd) 

Demolition Application: 
1035 West 13th Avenue. 

Council noted a letter, dated November 3, 1975, from Horst 
Dammholz Realty Limited, requesting to appear as a delegation 
on the above matter, when the report is before Council later this 
day . 

MOVED by Aid . Rankin 

THAT the delegation request from Horst Dammholz Realty Limited, 
to appear before Council later this day when the matter of the 
demolition application in respect of 1035 West 13th Avenue is 
considered, be granted. 

- CARRIED UNANIMOUSLY 


CITY MANAGER'S AND OTHER REPORTS 

A . Mi^^NAGER ' S GENERAL 
REPORT 

OCTOBER 31, 1975 

Works and Utility Matters 
(October 31, 1975) 

The Council considered this report which contains three 
clauses, identified as follows: 

Cl.l. Lease of portion of S-W. Marine Dr., East of 

MacDonald St. abutting Lot 3, Block 6, D.L.315, 
Plan 6938. 

Cl.2. Watermain Installations - 1975 Capital Budget. 
Cl.3. Revised Disposal Rates. 

The Council took action as follows: 

Clauses 1-3 inclusive . 

MOVED by Aid. Bird 

THAT the recommendations of the City Manager contained in 
clauses 1, 2 and 3, be approved. 

- CARRIED UNANIMOUSLY 

Social Service and Health Matters 
(October 31, 1975) 

Request for Health Department 
Participation in a Trial of a 
New Vaccine. (Clause 1) 

The Medical Health Officer advised that word 'unproved' in 
the first paragraph of this report should read 'improved'. 

MOVED by Aid. Bowers 

THAT the recommendation of the City Manager contained in this 
clause, be approved. 

- CARRIED UNANIMOUSLY 


433 


Regular Council, August 18, 1970 9 

ENQUIRIES AND OTHER MATTERS (cont'd) 

Alderman Wilson - assured the Council that the points 

Transportation Planning raised in Alderman Hardwick's letter 
at Regional Level to the Regional District Planning 

Committee were given consideration by 

the Committee, 


Alderman Bird - 
Liners: Landing and 
Loading 


referred to the lamentable lack of 
likely landing locations for liners 
letting local passengers off. He asked 
that the Port Development Committee 
give this matter serious consideration. 

Alderman Linnell advised the Council 
that the Port Development Committee has 
discussed very thoroughly the lack of 
local passenger landing facilities and 
indicates that since there are approxi- 
mately 12 passenger arrivals a year 
it does not seem feasible to construct 
a special facility. 


The Council adjourned at approximately 2:45 p,m, 

*** 


The foregoing are the Minutes of the Regular Council meeting dated 
August 18, 1970, and the reports referred to are those on Page(s)., 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 


Building and Planning Matters 
(October 31, 1975) 

The Council considered this report which contains seven 
clauses, identified as follows: 

Cl.l. Rezoning Application: South side of W.15th Avenue - 

West of Montcalm Street. 
Cl.2. Rezoning Application: 148 South Penticton Street 
Cl.3. Letter received from Tenth Avenue Alliance Church 

Re: Champlain Heights - Areas E & F. 
Cl.4. Cedar Cottage N.I. P. Appropriation: Grandview 

Community Centre Nursery School. 
Cl.5. Feasibility of City Owned and Operated Relocation 

Houses . 

Cl.6. Rezoning Application: S .E . Corner of 40th Avenue 
and Dunbar . 

Cl.7. Rezoning Application: Kitsilano Point Right-of-Way , 
Area between Arbutus Street and Chestnut Street, 
North of Cornwall Avenue. 

The Council took action as follows: 

Rezoning Application: 
South Side of W.15th Avenue - 
West of Montcalm Street. 
(Clause 1) 

MOVED by Aid. Marzari 

THAT the recommendation of the City Manager, contained in this 
clause, be approved. 

- CARRIED UNANIMOUSLY 

Clauses 2 and 3 . 


MOVED by Aid. Volrich 

THAT the recommendations of the City Manager, contained in 
clauses 2 and 3 of this report, be approved. 

- CARRIED UNANIMOUSLY 

Cedar Cottage N , I . P .Appropriation 
Grandview Community Centre Nursery School. 
(Clause 4) 


MOVED by Aid. Marzari 

THAT the recommendation of the City Manager, contained in this 
clause, be approved. 

- CARRIED UNANIMOUSLY 

Feasibility of City Owned and 
Operated Relocation Houses. 
(Clause 5) 

MOVED by Aid. Bowers 

THAT the recommendations of the City Manager, contained in this 
clause, be approved. 

- (carried) 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Building and Planning Matters 
(October 31, 1975) (Cont'd) 

Feasibility of City Owned and 
Operated Relocation Houses . 
(Clause 5) (Cont'd) 

MOVED by Aid. Rankin (in amendment) 

THAT the present policy with respect to relocation be amended 
by changing item (iii) to read as follows: 

'that city staff provide relocation assistance 
which shall include relocation centres.' 

- LOST 

(Aid. Bird, Bowers, Boyce , Marzari, Volrich 
and the Mayor opposed) 

The amendment having lost, the motion by Alderman Bowers 
was put and CARRIED. 

(Aid. Kennedy opposed) 
Rezoning Application: 

S.E. Corner of 40th Avenue and Dunbar. 
(Clause 6) 

Mr. McCrum, a resident of the area, addressed Council and 
re-iterated the residents' request that the lots in question be 
immediately re-zoned to RS-1 - One-family dwelling district. 

MOVED by Aid. Rankin 

THAT the Director of Planning be instructed to submit an 
application to rezone the S.E. Corner of 40th Avenue and Dunbar, Lots 
44 and 43, Block 14, D.L.2027, to RS-1 One-family dwelling district, 
to the Public Hearing scheduled for December 9, 1975 . 

- CARRIED 

(Aid. Cowie opposed) 

Rezoning Application: Kitsilano Point 
Right-of-way, Area between Arbutus and 
Chestnut Streets, North of Cornwall Avenue 
(Clause 7) 

As agreed earlier this day, Mr. J.D. Lowden of Marathon Realty 
Company Ltd., addressed Council. He advised that Marathon Realty 
would not be willing to assume 100% of the cost of undergrounding 
the B.C. Hydro power lines. He indicated his Company is willing 
to share with B.C. Telephone Co., the cost of undergrounding their 
services on this site, as well as sharing the cost of sewer 
construction, and to deed one of the lots on this site to the City 
for community use. 


Cont ' d 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Building and Planning Matters 
(October 31, 1975) (Cont'd) 

Rezoning Application: Kitsilano 

Point Right-of-way. 

(Clause 7) (Cont'd) 

MOVED by Aid. Bird 

THAT the application by Marathon Realty Company Ltd., and 
related information be submitted to the Public Hearing, it being 
understood, should the rezoning be approved, that prior to enactment 
of the by-law, in addition to other conditions referred to in the 
report of the Director of Planning, Marathon Realty be required to 
pay all of the municipal share of undergrounding the B.C. Hydro 
pole line . 

- (carried) 

MOVED by Aid. Bowers (in amendment) 

THAT the municipal share of underground the B.C. Hydro pole 
line be shared on a 50/50 basis between the City and Marathon 
Realty Company Ltd., 

- LOST 

(Aid. Bird, Boyce , Kennedy, Marzari, Rankin and Sweeney opposed) 

MOVED by Aid. Marzari 

THAT consideration of this clause be deferred, and the Director 
of Finance be instructed to enter into negotiations with Marathon 
Realty Company Ltd., on this application. 

- LOST 

(Aid. Bird, Bowers, Cowie, Har court, Rankin, Sweeney, 
Volrich and the Mayor opposed) 


The amendment and the motion to defer having lost, the motion 
by Alderman Bird was put and CARRIED 

(Aid. Bowers, Cowie and Har court opposed) 

MOVED by Aid. Rankin 

THAT this report be referred to the Director of Finance for 
report back on the present value of this site, and what the value 
of the site would be if Marathon Realty's application for rezoning 
were approved . 

- CARRIED 

(Aid. Bowers opposed) 


Council recessed at approximately 4:00 p.m. 
and, following an 'In Camera' meeting in 
the Mayor's office, reconvened in open session 
in the Council Chamber at 4:25 p.m., with the 
same members present. 


3 

Regular Council, November 4, 1975 

CITY MANAGER'S AND OTHER REPORTS (Cont'd) 


Finance Matters 
(October 31, 1975) 

The Council considered this report which contains six 
clauses, identified as follows: 

Cl.l. Local Improvement Taxes: Hospitals. 

Cl.2. Block 42 Parking Facilities - Provisional Rental. 

Cl.3. Domestic Animal Protection Act. 

Cl.4. Orpheum Theatre - Federal Grant Agreement. 

Cl.5. Demolition Control Legislation. 

Cl-6. Senior Citizens' Housing - Real Property Taxation. 
The Council took action as follows: 
Clause 1 . 

MOVED by Aid . Sweeney 

THAT the recommendation of the City Manager contained in 
clause 1 of this report, be approved. 

- CARRIED UNANIMOUSLY 

Clauses 2-4 inclusive 

MOVED by Aid. Volrich 

THAT the recommendations of the City Manager contained in 
clauses 2, 3 and 4 of this report, be approved. 

- CARRIED UNANIMOUSLY 

Demolition Control Legislation 
(Clause 5) 

MOVED by Aid. Volrich 

1) THAT the recommendation of the City Manager contained 
in this clause, be approved. 

2) THAT item 3 of Council's resolution of October 21,1975 
be amended to read as follows: 

"THAT the legislation also provide that Council 
may assess a substantial minimum penalty 
against the owner of the property on which 
demolition has taken place without first 
complying with 2(a) above, based on the square 
footage of such accommodation that was 
demolished without such permit; and that such 
penalty may be recovered in the same manner as 
real property taxes." 

(underlining denotes amendment) 

3) THAT the Director of Legal Services bring forward to 
the next meeting of Council, a regulatory by-law with 
respect to demolition controL based on the proposed 
Charter amendment. 


- CARRIED UNANIMOUSLY 


3 

Regular Council, November 4, 1975. ........ 

CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Finance Matters 
(October 31, 1975) (Cont'd) 

Senior Citizens' Housing - 

Real Property Taxation. (Clause 6) 

MOVED by Aid. Volrich 

THAT the recommendation of the City Manager contained in this 
clause, be approved. 

- CARRIED UNANIMOUSLY 


B. Manager's Report 

(November 3, 1975) 

Amendments to the Sign By-law . 

The City Manager submitted the following report of the Director 
of Planning: 

"The Sign By-Law requires amendment to reflect the recent changes or proposed 
changes to the Zoning and Development By-Law. 

The affected Zoning and Development By+Law District Schedules are: 

- West End District 

- Downtown District 

- C3A Commercial District (Broadway, Vine to Prince 

Albert Streets) 

- Downtown East Side 
It is RECOMMENDED THAT: 

(a) The required amendments to the Sign By-Law be prepared and submitted 
direct to a Public Hearing. 

(b) Any sign application received and not in conformity with the proposed 
amendments be reported to Council. " 

The City Manager RECOMMENDS approval of the recommendations of the 
Director of Planning. 


MOVED by Aid. Harcourt 

THAT the recommendation of the City Manager contained in this 
report, be approved. 

- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

C. Manager's Report 

(October 31, 1975) 

Demolition Control . 

The City Manager submitted the following report ot tne 
Director of Permits and Licenses: 


"City Council on October 21, 1975 approved the recommendation 
of the City Manager contained in his report on demolition 
controls . 

At the moment we have 18 applications involving 38 buildings 
which have been processed and under the previous policy would 
have been issued. In view of the additional control 
procedures Council wishes to adopt, the applications are 
being referred for Council's Consideration and instructions 
on whether to issue the permits or not. Each of the building 
has been inspected with the following being found :- 

The 38 buildings are comprised:- 

10 One Family Dwellings 

5 Two Family Dwellings 
19 Multiple Occupancies 

3 Residential/Commercial 

1 Apartment 

which are comprised of:- 

74 D^velling Units 
52 Housekeeping Units 
3 Housekeeping Rooms 
29 Sleeping Rooms 

Of the 158 units, 146 are considered to be of good quality, 
11 fair and are inhabited by 145 persons. Sixty-eight units 
are vacant; seventeen buildings are considered to be of 
good quality; 14 fair and 6 poor. Thirteen sites are 
considered good, or tidy, 24 fair and 1 as being untidy. 

The attached chart shows the above noted information in 
detailed form in relation to the addresses concerned. 
It also shows the opinion of the Department regarding 
possible disposition of the premises. This is presented 
in the far right col\imn and eleven premises are recommended 
to be demolished, and the remaining to be considered by 
Council. This recommendation to demolish is based on the 
general condition of the building, whether it is capable 
of being rehabilitated and the present occupancy. 

The Director of Permits & Licenses RECOMMENDS that the 
Demolition Permits be issued for the following addresses 

1769-73 Davie Street 
1349 E. 3rd Avenue 
1353 E. 3rd Avenue 
1352 Grant Street 
808 E. 8th Avenue 
816 E. 8th Avenue 
1543 Maclean Drive 
436 West 16th Avenue 
624 West 10th Avenue 
646 West 10th Avenue 
2028 West 3rd Avenue 


Cont 'd 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Demolition Control (Cont'd) 

Further, the Director of Permits & Licenses submits 
the remaining 27 premises for the CONSIDERATION of Council 
as to whether demolition permits should be issued at this 
time, or when the criteria mentioned in paragraph 4 is 
met . " 


The City Manager submits the foregoing report for the CONSIDERATION 
of Council and RECOMMENDS that the recommendation of the Director 
of Permits and Licenses be approved. 

As agreed earlier. Council heard representation from Ms.R. 
Winsor, of Horst Dammholz Realty Limited. She requested permission 
to demolish the building at 1035 West 13th Avenue, and indicated 
that application has been made for a development permit. 

MOVED by Aid. Volrich 

THAT consideration of the demolition permits listed in the 
City Manager's report be deferred until the proposed demolition 
control regulatory by-law is before Council, and in the meantime 
no demolition permits be issued by the City: 

FURTHER THAT the Director of Permits and Licenses submit a 
further report to Council in line with the proposed Charter 
amendment re demolition control legislation. 

- CARRIED 

(Aid. Bowers, Kennedy, Sweeney and the Mayor opposed) 


D. Manager's Report 

(October 31, 1975) 

Rezoning Application: 

North Side of 2500 East 22nd Avenue . 

The City Manager submitted a report of the Director of Planning 
on an application from K.G. Terris, Architect on behalf of the 
Penticton Plaza Co-operative Housing Association. 

The report contained - Site Description, Background, Details 
of the Proposed Development and Analysis of the Development and 
concluded with the following recommendations: 

"That a final recommendation on the application 
be deferred until after the Planning Department 
holds a Public Information Meeting with the applicant 
and the residents to explain the need for housing, 
the rezoning application and discuss their concerns 
of the proposed scheme of development. 

And further that the Planning Department, following 
the Public Information Meeting, report a final 
recommendation to Council prior to a referral to a 
Public Hearing." 


Cont 'd 


Regular Council, November 4, 1975. ........ 

CITY MANAGER'S AND OTHER REPORTS (Cont'd) 
Rezoning Application: 

North Side of 2500 East 22nd Avenue (Cont'd) 

MOVED by Aid. Kennedy 

THAT the recommendation of the City Manager contained in 
this report, be approved. 

- CARRIED UNANIMOUSLY 


E. Manager's Report 

(October 31, 1975) 

South Cambie - Riley Park Community 
Resources Board Election Task Force 

The City Manager submitted the following report of the 
City Engineer : 

"A communication dated October 23, 1975, has been received from Mr. D. 
Coffey and Mr. N. Jennings of the South Cambie - Riley Park Task Force. On 
behalf of the organization and in connection with their election of officers, 
the writers ask permission to hold a parade, use a sound truck, distribute 
handbills and be provided with a police escort for the event. 

In discussion with the applicants, we are advised that they only intend 
to operate a sound truck. Therefore, there is no parade per se to be consid- 
ered and no special traffic control measures required. On our advice respect- 
ing the By-law, the applicants have also revised their request to distribute 
handbills and this will now only be done at the related Community Centres. 
The Police advise that it is not their policy to provide escorts for such 
events and the applicants have been so advised. 

The proposal now, is to operate a sound truck from Douglas Park Community 

Centre west on 22nd Avenue to Oak Street, south on Oak Street to King Edward 

Avenue, east on King Edward Avenue to Main Street, south on Main Street to 

33rd Avenue, west on 33rd Avenue to Ontario Street and north on Ontario Street 

to Riley Park Community Centre. It is anticipated that, depending on weather 
conditions, they will commence around 2:00 p.m. and finish around 5:00 p.m. on 
Saturday, November 15, 1975. 

Therefore, by further communication received on October 30, 1975, the 
request has been amended to embrace only the use of a sound truck. 

While there is no objection to the proposal from a Police or Engineering 
standpoint; permission to operate a sound truck can only be given by City 
Council per Section 81 (4) of the Street and Traffic By-law." 

The City Manager submits the matter to Council for CONSIDERATION. 

MOVED by Aid. Bowers 

THAT the South Cambie - Riley Park Community Resources Board 
Election Task Force be not granted permission to operate a sound 
truck on Saturday, November 15, 1975. 

- CARRIED 

(Aid. Harcourt, Marzari, Rankin and the Mayor opposed) 
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T . Report of Standing Committee 
on Planning and Development 
(October 23 , 1975) 

The Council considered this report which contains three 
clauses, identified as follows: 

Cl.l. Central Broadway Urban Design Study, 

Cl.2. Economic Alternatives of Preserving Heritage Buildings. 
Cl.3. Status of Outstanding Rezoning Applications. 

The Council took action as follows: 

MOVED by Aid. Bowers 

THAT recommendation 1 of the Committee as contained in this 
clause, be approved. 

- CARRIED 

(Aid. Bird and Kennedy opposed) 


MOVED by Aid. Bowers 

THAT recommendation 2 of the Committee be approved, after 
amendment to read as follows: 

'THAT the Planning Department edit the consultant's 
report having regard to comments received from the 
public and other civic departments and thereafter 
prepare firm development policy recommendations for 
endorsation by the Committee. In the meantime the 
unedited consultant's report not be distributed 
further. ' 


( underlining denotes amendment ) 


CARRIED UNANIMOUSLY 


MOVED by Aid. Bowers 

THAT recommendation 3 of the Committee contained in this 
clause, be approved. 

- CARRIED 

(Aid. Bird opposed) 


Clauses 2 and 3 . 

MOVED by Aid. Bowers 

THAT the recommendation of the Committee contained in clause 
2 be approved, and clause 3 be received for information. 

- CARRIED UNANIMOUSLY 

II. Report of Standing Committee 
on Finance and Administration 
(October 23 , 1975) 

1975 Tax Billing. 
(Clause 1) 

MOVED by Aid. Volrich 

THAT this clause in the report be received for information. 

- CARRIED UNANIMOUSLY 
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III. Illegal Suites - Hardship Cases 
(October 31. 1975 .) 

The Committee of Officials concerning Illegal Suites - 
Hardship Cases, submitted the following report under date of 
October 31, 1975: 

(a) The following applications recommended for approval by the 
Sub-Committee be approved : 


Heather D. Boychuk (tenant) , 3424 Euclid Street 

Herbert Herrmann (tenant) , 3895 Glendale Street 

Mary Jane DeGuerre (tenant) , #6 - 6128 Chester Street 

Carol Bell (tenant) , 2375 West 35th Avenue 

Morris Gohen (tenant) , 2247 Oxford Street 

Lau Wai Chuen (tenant) , 1354 East 18th Avenue 


(b) the following applications be approved for one year from 
the date of this Resolution: 


Sada and Sita Nand (owners) , 1339 East 33rd Avenue 

Lynn Marie Alexander (tenant) , 2109 West 35th Avenue 

Michael Seifert (tenant) , 2048 West 48th Avenue 

David Booth (tenant) , 875 West 15th Avenue 

Ross and Sharman Y. Munro (tenants) , 2445 West 8th Avenue 

Ram Lochan (owner) , 273 5 Napier Street 

Richard W. Young (tenant) , 3605 West 8th Avenue 

Abdul and Bibi Gaffar (owners) , 165 S. W. Marine Drive 

Sheban Ali (tenant) , 1791 East 41st Avenue 

Roger Irvine (tenant) , 3707 West 2nd Avenue 

Vaughan Rollins (tenant) , 3537 West King Edward 

Johannes A. Koomen (tenant) , 4538 West 15th Avenue 


(c) the following applications be approved for six months from 
the date of this Resolution: 


Peter & Christine Byrne (tenants) , 3470 East 2nd Avenue 
Tarlochan Singh & Joginder Ranu (owners) , 87 East 64th Avenue 
Jose Simoes (owner) , 5777 Wales Street 


(d) in respect to the above mentioned, the City Building 

Inspector be instructed to withhold enforcement action and 
to carry out the policy as adopted by Council on December 
17, 1963, and as amended by Council on November 10, 1964." 


MOVED by Aid. Harcourt 

THAT recommendations (a) , (b) , (c) and (d) contained in the 
foregoing report of the Committee of Officials - Hardship Cases, 
be approved . 

- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION (WORKS). 1 


AUGUST 14TH, 1970. 


The following is a report of the Board of Administration: 


WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 

RECOMMENDATIONS 

1. Widening of Knight Street between 
49th Avenue and 57th Avenue 

"Knight Street is to be paved from 57th Avenue to the Bridge Head 
(63rd Avenue) of the Knight Street crossing of the Eraser River this year 
and it is proposed to extend this pavement north to 49th Avenue in the 
spring of 1971. There are several properties from which the 7 ft. widen- 
ing strips have not been acquired between 49th and 57th Avenues. The 
estimated cost for the acquisition of these properties is $40,000. 

r RECOMMEND that $40,000 be made available for the acquisition of 
these properties from account code 0146/7901 '1970 Major Street Paving 
Program - Unallocated*. " 

Your Board RECOMMENDS that the foregoing be approved. 

2. Tender No. 35-70-3 - 
Mobile Cranes 

Tenders for the above were opened by your Board on 22 June, 
1970, and referred to the City Engineer and Purchasing Agent 
for report. A copy of the working tabulation is on file in the 
office of the Purchasing Agent. 

The officials concerned report as follows: 

"The 5^ Provincial Tax is in addition to all prices shown in 
this report and in the working tabulation. Bid numbers refer 
to the relative position of the bids in ascending order of 
price. Funds for all purchases are provided in the Equipment 
Plant Replacement Fund. 

This Tender called for prices on new machines and asked for 
trade-in values on four of the City's old machines. The 
City reserved the right to accept or reject any trade-in 
offer, and to apply any one of the trade-in values offered 
to any one of the new machines purchased on a one for one 
basis. Prices shown in this report have been adjusted to 
include the trade-in values, as all trade allowances offered 
by the recommended bidder were acceptable. 


- Cont'd. 


Regular Council, November 4, 1975. ...... 

STANDING COMMITTEES AND OTHER REPORTS (Cont'd) 


IV. Part Report of Standing Committee 
on Community Services . 
(October 30, 1975) 


616 Club - Police Report 
(Clause 1) 

MOVED by Aid. Rankin 

THAT the recommendation of the Committee contained in this 
clause, be approved after amendment to read as follows: 

"THAT the owners and operators of the 616 Club at 616 
Robson Street appear before Council to show cause why 
their 1975 restaurant license and dining lounge license 
should not be suspended; 

FURTHER THAT the Director of Permits and Licenses be 
instructed not to issue a license for this establish- 
ment in 1976 without first reporting to the appropriate 
Standing Committee of Council." 

( underlining denotes amendment ) 

- CARRIED UNANIMOUSLY 


V. Part Report of Standing Committee 
on Housing and Environment. 
(October 30, 1975) 

American Hotel - 928 Main Street. 
(Clause 1) 

Alderman Harcourt, Chairman of the committee advised that 
this hotel has changed hands and the new owner has submitted a 
Letter of Intent dated November 3, 1975, that he will upgrade 
and maintain the premises in a satisfactory condition. He, 
therefore, requested that the recommendations of the Committee 
contained in this clause be withdrawn. The Council so agreed. 


RISE FROM COMMITTEE OF THE WHOLE 

MOVED by Aid. Sweeney 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

ADOPTION OF REPORT OF COMMITTEE OF THE WHOLE 

MOVED by Aid . Sweeney 
SECONDED by Aid. Cowie 

THAT the report of the Committee of the Whole be adopted. 


- CARRIED UNANIMOUSLY 
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BY-LAWS 


1. BY-LAW TO AMEND BY-LAW NO. 4299, 

BEING THE VEHICLES FOR HIRE BY-LAW . 

/ 

MOVED by Aid. Volrich 
SECONDED by Aid. Harcourt 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Volrich 
SECONDED by Aid. Harcourt 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


2. BY-LAW TO AMEND BY-LAW No. 4450 
BEING THE LICENSE BY-LAW. 


MOVED by Aid. Volrich 
SECONDED by Aid. Harcourt 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Volrich 
SECONDED by Aid. Harcourt 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


3. BY-LAW TO AMEND BY-LAW No. 3575 

BEING THE ZONING AND DEVELOPMENT 
BY-LAW. (Downtown District) 


MOVED by Aid. Sweeney 
SECONDED by Aid. Bird 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Sweeney 
SECONDED by Aid. Bird 

THAT the By-law be given second and third readings and the 
Mayor^and City Clerk be authorized to sign and seal the By-law. 

/- CARRIED UNANIMOUSLY 
(Aid. Rankin was excused from voting on this By-law) 


Regular Council, November 4, 1975. 

BY-LAWS (Cont'd) 


4. BY-LAW TO PROVIDE FOR AN OFFICIAL 
DEVELOPMENT PLAN FOR THE DOWNTOWN 
DISTRICT (DP) 


MOVED by Aid . Sweeney 
SECONDED by Aid . Bowers 

THAT the By-law be introduced and read a first time. 

(Aid. Marzari opposed) - CARRIED 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments . 

There being no amendments, it was 

MOVED by Aid. Sweeney 
SECONDED by Aid. Bowers 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

(Aid. Marzari opposed) ~ CARRIED 

(Aid. Rankin was excused from voting on this By-law) 


MOTIONS 


1 . Information re Harbour Park Property . 

MOVED by Aid . Kennedy 
SECONDED by Aid. Boyce 

THAT WHEREAS there have been a number of enquiries respecting 
the transfer of shares and assets to the City from Harbour Park 
Developments Limited; 

AND WHEREAS it would appear to be in the interest of the City 
that such enquiries be properly answered with the facts relating 
thereto ; 

THEREFORE BE IT RESOLVED THAT the following information be 
made available to the public on request: 

Council Minutes and Resolutions, including 
'In Camera' Minutes, 

Administrative Documents, including City Manager 
and Department Head reports. 

Agreements or Understandings, 

And any other ancillary information, 

all pertaining to the transfer of shares and assets to the City 
from Harbour Park Developments Limited. 

- CARRIED UNANIMOUSLY 


Cent 'd 
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MOTIONS (Cont'd) 

Information re Harbour Park Property (Cont'd) 

During discussion of this motion Alderman Kennedy referred 
to a delegation request from Mr. J.S. Shakespeare, Barrister & 
Solicitor, on behalf of Messrs. John Keith-King, architect, and 
John Stanzl, developer, with respect to their unsuccessful development 
proposal for the Harbour Park Site. 

MOVED by Aid. Volrich 
SECONDED by Aid. Boyce 

THAT this delegation request be approved for the Council 
meeting on November 18, 1975. 

- CARRIED UNANIMOUSLY 


ENQUIRIES AND OTHER MATTERS 


City-owned lane at the rear 
of 554 East 15th Avenue . 

Alderman Sweeney referred to a letter he had received 

from Mr. Wayne Nelson with respect 
to a small piece of city-owned lane 
at the rear of 554 East 15th Avenue, 
and the difficulties Mr. Nelson has 
encountered in his efforts to purchase 
same . 

The Mayor directed that the City 
Manager investigate Mr. Nelson's 
complaint for report back. 


By-law re Body-rub Parlours 

Alderman Boyce queried the disposition of the proposed 

by-law to regulate Body-rub Parlours 
and similar establishments. 
The Director of Legal Services advised 
that this would be forthcoming in the 
near future. 


Hodson Manor 

Alderman Cowie requested a report on when Hodson 

Manor will again be occupied. 
The City Manager advised that he is 
still awaiting estimates with regard 
to final renovations to the building. 


Regular Council, November 4, 1975- 19 

ENQUIRIES AND OTHER MATTERS (Cont'd) 


Seagate Manor 

Alderman Bird queried the status of Seagate Manor. 

The Mayor advised that the Director 
of Planning had submitted an applic- 
ation for RRAP funds as per Council's 
instructions. However, it appears 
that these funds will not be granted 
unless residential occupancy of the 
building can be guaranteed for fifteen 
years. The Mayor expects a report 
from the Director of Planning on this 
matter to the next meeting of Council. 


The Council adjourned at 5:05 p.m. 


The foregoing are Minutes of the Regular Council Meeting of 
November 4, 1975, adopted on November 18, 1975. 
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Manager's Report, October 31, 19 75 (WORKS - 

WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 

RECOMMEN DAT LON S ; 

1. Lease of portion of S. W. Marine Dr., east of MacDonald St. abutting 
Lot 3, Block 6, D.L. 315. Plan 6938 

The City Engineer reports as follows: 

"The application has been received from the owner of Lot 3 amended 
to lease back the 10 foot wide portion of road which will be dedicated 
by a subdivision plan creating 2 parcels. The portion of road so dedi- 
cated will not be developed at this time. 

I RECOMMEND that upon dedication of the 10 foot strip of Lot 3 amended 
for road that the portion of road so dedicated be closed, stopped up 
and leased to the abutting owners, subject to the following conditions. 

(a) The term of the lease to be 10 years with a 6 month notice of 
cancellation if the area is required for municipal purposes. 

(b) The rental to be a nominal $10 for the term. 

(c) No structures to be erected on the lease area. 

(d) Agreements to be satisfactory to the City Engineer and the Director 
of Legal Services." 

The City Manager RECOMMENDS that the foregoing be approved. 

2. Watermain Installations - 1975 Capital Budget 
The City Engineer reports as follows: 

"To provide adequate fire protection to a Government Senior Citizen 
Housing Development north of Ath Avenue and West of Wallace Street, 
the following main replacements or extensions are required: 

PROJECT 517 

Street From To 

2nd Avenue Wallace Street Dead end west 

Wallace Street 2nd Avenue Ath Avenue 

Point Grey Road Highbury Street Wallace Street 

The estimated cost for this project is $46,000. 

I RECOMMEND that project 517 be approved and that $46,000 be appropriated 
for this work from the 1975 Water Works Capital Account 128/7902, 'Short 
Notice Projects - Unallocated'." 

The City Manager RECOMMENDS that the foregoing be approved. 
3 . Revised Disposal Rates 


The City Engineer reports as follows: 

"The rates currently in effect for the disposal of waste at the City's 
Sanitary Landfill were last adjusted in 1973. It is now necessary to revise 
the existing rates, to compensate for increases in operating costs due to 
inflation, wage increases and Pollution Control Branch requirements. The royalty 
charges to be paid to Delta Municipality are also taken into account. 

Accordingly it is proposed that Schedule "A" Rates for Disposal of Refuse, 
By-law 4531 be revised as follows: 


Cont'd 


Manager's Report, October 31, 1975 (WORKS - 2) 

Clause 3 Cont'd 

Present Rate Proposed Rate 

1973 1 January. 1976 


1. Disposal of Refuse 

Loads of 500 lbs. or less $0.50 $0.75 
Loads over 500 lbs. or less than 

1,000 lbs. $0.90 $1.50 
Loads over 1,000 lbs. -less than 

2,000 lbs. $1.80 $3.00 
Loads greater than 2,000 lbs., 
each 1,000 lbs. or portion 

thereof. $0.90 $1.70 

2. Load Pull-off per load $1.50 $3.00 

3. Unloading time 

First 30 minutes no charge no charge 
Each additional 30 minutes or 

part thereof $2.00 $3.00 

The City Engineer RECOMMENDS that: 


a. The above disposal rate changes be approved, effective 1 January, 1976, 
The Director of Legal Services prepare the necessary by-law." 

The City Manager RECOMMENDS that the above report of the City Engineer be 
approved. 


FOR COlift'CIl ACTION SEE PAGE(S) ..3a^ 
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Manager's Report, October 31, 1975 (SOCIALS - 1) 

SOCIAL SERVICE & HEALTH MATTERS 

RECOMMENDATION 


1. Request for Health Department Participation 
in a Trial of a New Vaccine 

The Medical Health Officer reports as follows: 

"The Metropolitan Health Service of Greater Vancouver on behalf of 
Connaught Laboratories Limited is planning to undertake a clinical trial 
of a live measles vaccine. Although this new Connaught Live Measles 
Vaccine has given excellent results in clinical trials in other Centres, 
additional numbers are necessary before this unproved vaccine can be 
marketed. 


The children would be given the vaccine and carefully followed by the 
project nurse, blood tests will be done later to assure that immunity is 
adequate. 

It will be necessary to set up a special project to pursue this clinical 
trial. In discussions with Dr. E. W. Pearson, Medical Director Connaught 
Laboratories Limited, it is proposed that Connaught provide funds for a project 
staff to carry out the required trial involving 150 infants to be enrolled. 
This project needs to begin immediately to enroll approximately 40 infants 
prior to the year end. The project will be carried into Burnaby, Richmond, 
and the North Shore after the new year. 

Total cost of the project has been assessed as follows: 

October 14, 1975 January 1, 1976 to 
to December 31, March 25, 1976 


1975 


a. Personnel 


Community Health Nurse I 

- h positions) $4,677.00 $ 6,732.00 


Clerk Typist II {h position) 


1,778.00 2,271.00 


TOTAL SALARIES: $6,455.00 $9, 003.00 

b. Fringe Benefits at ^2% 775.00 1,081.00 

c. Stationery Supplies 250.00 300.00 

d. Car Allowance 250.00 300.00 
TOTAL SALARIES & MISCELLANEOUS $7,730.00 $10,684.00 

e. Administration & Overhead - 10% 773.00 1 ,068.00 
NET COST $8,503.00 $11,752.00 


Connaught Laboratories Limited has confirmed in writing that this budget 
will be acceptable to them and indicates that any additional expense for 
personnel or supplies will be covered to the end of the project trial 
bearing in mind the difficulty in enrolling infants and very often the 
extension of the trial period. There will be no expense to the City of 
Vancouver concerning this project. 


In view of the importance of this project, the Medical Health Officer 
recommends that the City of Vancouver agree to participate with the 
Connaught Laboratories in this study. 


Cont'd . . • 


Manager's Report, October 31, 1975 


(SOCIALS - 2) 


Clause #1 continued; 
The Medical Health Officer RECOMMENDS that: 

(1) The Health Department be authorized to participate in the progranme 
described above on the understanding that all expenses are fully 
recoverable from the Connaught Laboratories Limited; 

(2) Expenditure of funds be authorized subject to total recovery as 
arranged with Connaught Laboratories Limited in the following 
estimated amounts: 


(3) The Director of Personnel Services be authorized to establish the 
two temporary positions of Community Health Nurse I, and one Clerk 
Typist II, for a period comnencing with approval of this Report 
and terminating at the conclusion of the project." 

The City Manager RECOMMENDS the foregoing recommendations of the Medical 
Health Officer be approved. 


1975 


$ 8,503.00 


1976 


$11 ,752.00 


FOR COUNCIL ACTION SEE PA6E(S) 


A-4 ( 


49^ 


Manager's Report, October 31, 197 5 (BUILDING - 1) 

BUILDING AND PLANNING MATTERS 
RECOMMENDATIONS ; 

1. South side of W. 15th Avenue - West of Montcalm Street 
Lots 4-7, Block 474, D.L. 526 

Present Zone: (RT-2) Two Family Dwelling District 
Requested Zone: (RM-3A) Multiple Dwelling District 

Applicant: ' Mr. Werner Kieselowsky, Era Builders 
Ltd. , for Canera Investments. 

The Director of Planning reports as follows: 

"An application has been received from Mr. Werner 
Kieselowsky of Era Builders Limited, requesting an amend- 
ment to the Zoning and Development By-Law No. 3575* 
whereby the above-described property be rezoned from 
(RT-2) Two-Family Dwellings District to (RM-3A) Multiple 
Dwelling District for the purpose of: 

'Constructing an apartment-condominium complex 
of approximately 42 units as designed by: Zoltan 
S. Kiss, Architect, M.R.A.l.C. The architect's 
final plans will indicate a particular regard for 
the unique characteristics of the neighborhood, 
including the gradual slope of the proposed site, 
the open school grounds across the street, and will 
display a disdain for the stylized monotony commonly 
accepted in buildings such as we are proposing to 
build on this site. ' 

SITE DESCRIPTION 

The site is comprised of four adjacent lots located on the south 
side of West Fifteenth Avenue, between Montcalm Street and Wolfe 
Avenue. The site is zoned (RT-2) Two family Dwelling District 
and is developed with older structures consisting of a conversion 
containing three dwelling units and four housekeeping units, 
duplex, and a personal care home* 

The property within one block of the subject site to the west, 
south, and east is zoned (RT-2) Two-Family Dwelling District, and 
is developed with similar types of dwellings. The property at 
the N.E. corner of West Fifteenth Avenue and Alder Street is zoned 
(RT-2) Two-Family Dwelling District and developed with the Cecil 
Rhodes Elementary School. The property at the N.W. corner of 
West Fifteenth Avenue and Alder Street is presently zoned (RM-3) 
Multiple Dwelling District and is developed with a three storey 
plus basement apartment building. (See Appendix A) 

PROPOSED DEVELOPMENT 

The drawings forming part of the application marked 'Received, 
City Planning Department^ February 26, 1975*' indicate a three 
storey plus basement apartment building containing a total of 
42 dwelling units. 

Calculations (as submitted by applicant) 

Site Area: 101.6' x 264' = 26,822 sq. ft. 

Gross Floor Area: 3 floors at 

12,650 sq. ft.= 37,950 sq. ft. 
Laundry and storage = 1,400 sq. ft. 
Total Floor Area: = 39,350 sq. ft. 

Maximum Allowable 
Floor Area at F.S.R. 

of 1.49: = 39,964 sq. ft. 

Parking Required: = 58 cars 


Parking Provided: 


55 cars 


Board of Administration, August 14, 1970 (WORKS -2) 


Clause 2 (Cont'd. ) 

ITEM 1 - 3 TON MOBILE CRANES 

Five of the ten bids for this item meet specifications. Local 
content consideration does not change the order of the bidders. 

Bid No. 1 from Skagit Equipment Ltd. for a Bullmoose Model 
BHCP 2036 at $20,391.25 does not meet specifications because: 

(1) The crane offered has two wheel drive instead of four 
wheel drive, as specified. 

(2) The crane has a fixed boom instead of a boom with 360 
degrees continuous rotation as specified. 

(3) The crane offered has two wheel steering instead of four 
wheel steering, as specified. 

The tender asked for optional prices for a high speed winch in 
lieu of the standard winch, and a reduction in price, if any, 
for a 90 HP engine in lieu of the standard engine. The recommended 
bid offered both of these options. The higher winch speed results 
in greater machine productivity and the smaller engine is satis- 
factory for City service, because these cranes will see very 
little steep off-road terrain. The overall additional cost of 
$421.45 for these options is considered to be well worth the 
added cost. 

The City Engineer and Purchasing Agent recommend acceptance of 
the lowest bid to meet specifications. Bid No. 2, from Rollins 
Machinery Ltd. for two only Austin Western Model 210 Mobile 
Cranes complete with high speed winch, at a total price of 
$55,702.90 after trade-in allowance ($27,430 each less $524 for 
90 HP engine in lieu of 120 HP engine plus $945.45 for high 
speed winch) . 

ITEM 2-8 TON MOBILE CRANE 

Seven of the eight bids received for this item meet or exceed 
specifications. Local content consideration changed the order 
of the bidding in the case of Bid No. 6 only. 

Serious consideration was given to Bids No. 1 and 2 which both 
meet specifications and both offer cranes in the $30,000 price 
range . 

The following table shows the cost of Bids No. 1 and 2 to the 
City including the high speed winch option and the small engine 
option: 

Bid No. Bidder & Dollars Make & Model 

1 Jacobs Bros. Jaylift 

$30,340.00 net 160 
($5,500 trade allowance) 

($29,496 net with local content consideration) 

2 Rollins Machinery Austin Western 

$33,369.09 net 220 
($5,500 trade allowance) 


- Cont'd. 


Manager's Report, October 31, 1975 
Clause 1 Cont'd 


(BUILDING - 2) 


The rezoning of the site from (RT-2) Two-Family Dwelling District 
to (RM-3A) Multiple Dwelling District would be an isolated RM-3A 
allowing a development of a higher bulk and intensity of use in an 
area presently zoned as (RT-2) Two-Family Dwelling District. 

City Council on August 26, 1975 RESOLVED: 

"That the Director of Planning review the present zoning (RT-2) 
(Two-Family Dwelling District) in the general area between Oak and 
Main, l6th and Broadway for report back to Council". 

While this area is immediately east of the site under consideration 
the RT-2 zoning is similar in character to the area in the west. 

The Vancouver City Planning Commission in its meeting of September 3* 
1975j endorsed the recommendation of the Director of Planning and 
further recommended: 

"That City Council ask the Director of Planning to 
review the relevance of the (RT-2) Two Family Dwelling 
District Schedule in transition areas such as this 
location. " 

RECOMMENDATION : That the application to rezone the subject 

site be not approved." 


The City Manager RECOMMENDS that the foregoing recommendation of the 
Director of Planning be approved. 


2. 14 8 South Penticton Street 

Lots 31, 32, Block 34, D.L. T.H.S.L.; Plan 364. 

Present Zone: (RS-1) One Family Dwelling District 
Requested Zone: (C-1) Coiranercial District 

Applicant: Mr. Donald Mah (Manatee Enterprises 
Limited) , for Mrs. Lin Feng Lee. 

The Director of Planning reports as follows:- 

"An application has been received from Mr. Donald Mah, 
(Manatee Enterprises Ltd. ), on behalf of Mrs. Lin 
Fong Lee requesting an amendment to the Zoning and 
Development By-Law No. 3575^ whereby the above-described 
property be rezoned from (RS-1) One-Family Dwelling 
District to (C-1) Commercial District for the purpose of: 

'the necessity of a grocery store in that area. 
This property is presently occupied with a store 
on the ground floor and a living quarter on the 
second floor. ' 

Received as part of the application was a petition with 213 
names that are in support of this rezoning. 

On February 13, 19 7 5^ a letter was sent to the applicant from 
the Department, requesting a clarifying letter elaborating on 
the purpose of the rezoning application. The applicant sub- 
sequently responded stating: 

'The proposal is only to replace the old facilities 
with new modern facilities. To serve the area to 
the utmost, the owner proposes to erect a two storey 
concrete block building, comforming to the requirements 
of the new by-laws. The lower floor will house a 
modern grocery store and a coin operated laundromat; 
the upper floor will be rented out as professional 
offices, all of which are badly needed for the area. ' 


Cont'd 


Manager's Report, October 31, 1975 
Clause 2 Cont'd 


(BUILDING - 3) 


SITE DESCRIPTION 

The subject site is on the N.E. corner of Penticton and 
Pandora Streets, and is composed of two adjacent lots, each 
bearing a frontage on Pandora Street of 33 feet and a depth 
of 122 feet, for a total site area of 8,052 square feet. 

The subject site is presently zoned (RS-l) One-Family Dwelling 
District and is developed with a two storey building which 
occupies the south half of the subject site and contains a 
grocery store on the ground floor with a dwelling on the 
second floor. On the north half of the subject site, a I2 
storey with basement single family dwelling is developed. 
Both of the buildings on the site appear in poor condition. 

The areas surrounding the subject site are zoned (RS-1) One 
Family Dwelling District and are developed with 1, 1^ and 
2 storey one-family dwellings. Immediately south of the subject 
site on the block bounded by Penticton, Pandora, Slocan and Frankli 
Streets, Hastings School is located. Two blocks south of the 
subject site the land is zoned and developed as a (C-2) Commercial 
District. (See Appendix A) 


ANALYSIS 

In i960, when certain C-1 Commercial zoned lands on Penticton 
Street between the lane north of McGill Street and the lane 
south of Eton Street, were rezoned from (C-1) Commercial 
District to (RS-1) One-Family Dwelling District, two lots were 
left as C-1 Commercial to serve the day to day needs of the 
local residents. 

Of these two sites only the S.W. corner of Penticton Street 
and Eton Street is developed with a grocery store. A single 
family dwelling is developed at the N.E. corner of Penticton 
and McGill Streets. Other grocery stores in the area are 
located at the S.W. corner of Renfrew and Eton Streets, west 
side of Renfrew Street between Oxford and Dundas Streets, 
and 5 on Hastings Street; 3 on the North side between 
Penticton and Slocan Streets, between Kamloops and Penticton 
Streets, and between Nanaimo and Kamloops Streets, and 2 on 
the South side between Slocan and Kaslo Streets, and between 
Nanaimo and Kamloops Streets. 

There also exists three non-conforming grocery stores, located 
at the N.W. corner of Slocan and McGill Streets, at the N.E. 
corner of the Penticton and Cambridge Streets, and on the North 
side of Dundas Street between Slocan and Kaslo Streets. 

There are presently adequate grocery stores in the area to serve 
the day to day needs of the local residents, especially those 
within four blocks of Hastings Street. The development of 
professional offices in an area zoned and developed as a (RS-1) 
One-Family Dwelling District would be an unsuitable use with 
regard to traffic and parking problems generated by the greater 
intensity of use of the land." 

The Vancouver City Planning Commission in its meeting of 
September 2j 19 75^ endorsed the recommendation of the Director 
of Planning and further recommended: 

"THAT Council request the Director of Planning to review 
the character of corner stores, in view of the 

difficulties encountered in improving or upgrading as a result 
of their designation in the Zoning and Development By-Law. " 


Cony ' d 
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RECOMMENDATION ; That the application to rezone the subject lands 

be not approved. 

Further that the Director of Planning be directed 
to make an application to rezone the northeast 
corner of McGill and Penticton Streets from (C-1) 
Commercial District (local) to (RS-l) One-Family 
Dwelling District." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Director of Planning be approved. 


3. Letter received from Tenth Avenue Alliance Church 
Re Champlain Heights - Areas E & F 


The Director of Planning reports as follows: 

"The attached letter addressed to His Worship, Mayor Art Phillips, 
from Rev. Paul W. Edwardson of the Tenth Avenue Alliance Church 
records his church's interest in obtaining 4 to 5 acres of land 
for the purpose of developing a Christian Education facility, 
a day-care centre, and senior citizens residence in Areas E £ F 
of Champlain Heights. 

Council has approved development plans for Champlain Heights. 
These plans which were developed in co-operation with local 
area residents stated as a general policy that churches within 
Areas E S F should be developed on very small sites, and church 
complexes such as that outlined in this letter should be 
developed only at a location separated from the main housing 
of Areas E S F. The only site that was set aside of this size 
is the site at the intersection of the existing and future 
S.E. Marine Drive (see attached map). 

There has been considerable interest in this site from a 
number of groups, including X-Kalay, and the adjoining Baptist 
Theological College. No particular method of marketing these 
sites in a fair and equitable way has been presented to City 
Council to date. 

In view of the above it is recommended that the letter of the 
Tenth Avenue Alliance Church be received, and their interest 
recorded so that they may be notified when such site can be 
released . 

A number of activities are required before it is available 
for marketing. These include the purchase of a couple of 
private properties (Mr. Holms), filling a ravine, closure 
of a registered street, and preparation of a registrable 
subdivision plan. Such works are not scheduled but believed 
to be a couple of years away. " 

The City Manager RECOMMENDS that the report of the Director 
of Planning be approved. 


4. Cedar Cottage N.I. P. Appropriation: 

Grandview Community Centre Nursery School 

The Director of Planning Reports as follows: 

"In the original Cedar Cottage N.I. P. Concept Plan as approved 

by Coiincil in Nov. 1974, $488,000 was allocated to the improvement 

of social facilities within the Cedar Cottage Area." 

"The Grandview Community Centre Nursery School first approached 
the Cedar Cottage N.I. P. committee at its regular meeting of 
September 17, 1975 with a request for funding assistance. The 
request was essentially for equipment and some furnishings. At 
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its subsequent regular meeting on Oct. 1, 1975 the N.I. P. com- 
mittee recoxranended that Council approve a sum not to exceed 
$4,200.00 for improvements to the nursery school. The specific 
items are listed in Appendix I." 

"C.M.H.C. has stated they are in agreement with this recommendation." 
"Two points should be noted: 

1. Drapes 

Altnough the design of the centre is currently under 
study by the firm of Walkey/Olson, the N.I. P. committee 
felt the drapes for this part of the centre could be 
ordered now, rather than waiting for what" could be more 
than a year. The acquisition should be made in consultation 
with the consultant and Parks Board staff assisting in the 
s tudy . 

2 . Gymnastic equipment 

As stated in the Appendix the existing equipment is totally 
adult oriented. No breakdown of cost estimates has been 
forwarded at this time, but rather a Ivxap sum for total 
acquisition. Since the equipment will be used in the 
Community Centre, acquisition must be made in conjuction 
with the Parks Board. 
The items would be purchased through the Community Centre association. 

The Director of Planning recommends : 

That council approve the appropriation of a sum not to 
exceed $4,200.00 from the Cedar Cottage Neighbourhood 
Improvement Program (Social facilities account) for fur- 
nishings and equipment for the Grandview Community Centre 
Nursery School. 

Under N.I. P. the costs will be borne as follows: 

C.M.H.C. $2,100 
Province $1,050 
City $1,050 " 

The City Manager recommends that the report of the Director 
of Planning be approved. * 


5. Feasibility of City Owned and Operated 
Relocation Houses 


The City Manager submits the following report: 

Vancouver City Council, on September 16, 1975, passed the follow- 
ing motion: 

"THAT WHEREAS needy people are displaced from time 
to time by demolition of housing required for var- 
ious civic purposes and by decisions of City Council; 

AND WHEREAS relocation can be a difficult and some- 
times impossible matter within the usual time 
limits and in view of the critical housing situa- 
tion in Vancouver; 

THEREFORE BE IT RESOLVED THAT the City Manager 
be requested to report on the feasibility of the 
City acquiring properties which can be redeveloped 
to house such persons until such time as more 
permanent and suitable accommodation can be 
secured by them or for them." 

As requested, a meeting was held with the City Manager and civic 
officials to discuss the feasibility of this proposal. 
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It was recognized at the outset that the exact number of people 
involved would be impossible to determine, as the motion not _ 
only includes people displaced by demolition of housing require 
for civic purposes, but also "by decisions of City Council.' 
This could include all rezonings involving demolitions. 


BACKGROUND 


The City manages approximately 850 residential units. All pro- 
perties have been purchased for specific future civic uses, such 
as streets, parks or housing (in the latter example, it is in- 
tended to replace the existing buildings with new accommodation.) 
In virtually all cases, the buildings now on site are to be de- 
molished to make way for new development of one sort or another. 

When land is required for civic use and buildings must be de- 
molished the City provides tenants with a minimum 120 days no- 
tice; up to $300 for moving expenses, plus relocation assistance 
if requested. To date, the incidence of people requesting re- 
location assistance has been very low. 

The motion recommends the City acquire property to redevelop 
and use as temporary accommodation to house people "until such 
time as more permanent and suitable accommodation can be secured 
by them or for them." The intent, therefore, would be to use 
this accommodation on a temporary basis. People who are forced 
to move and cannot find satisfactory accommodation could be 
housed in these units until alternate accommodation was found. 

The requirements for such a program would include both the ac- 
quisition of the physical units and the presence of a relocation 
service. The City presently supports five relocation agencies 
through grants amounting to $105,962 per year.* Unfortunately, 
their performance is extremely limited due to the fact that the 
number of vacant rental units in Vancouver is virtually non- 
existent. The relocation services are, however, established 
and experienced and would be preferable to taking on more City 
staff. 


The second component of this program would be the actual hous- 
ing units themselves. The housing presently owned by the City 
is virtually 100% occupied; as well, there is a long waiting 
list. As these properties have been acquired for other civic 
purposes, the City would have to acquire additional units to 
facilitate the suggested program. At today's prices the unit 
cost is estimated to be in the range of $20,000 - $35,000, 
dependent on location, condition, size, etc. Assuming one hund- 
red units were required to provide a base, the acquisition costs 
would be between $2 million and $3.5 million. 

Management and maintenance costs would be additional. As the 
occupancy would change over rapidly and a certain number of units 
presumably would be kept vacant at all times in order to cover 
any 'emergency' cases, the operating costs could be quite high. 

In light of these costs, it was noted by staff that it may well 
be more economical to subsidize an individual's rent for a per- 
iod of time in new accommodation, rather than building up an 
inventory of City-owned units. Taking the low figure of $2 mil- 
lion in capital costs only, and assuming an individual left a 
unit renting at $100 and moved to a unit renting at $200, the 
City could subsidize rents for two thousand individuals for 
ten months each ! 


Following discussion, it was concluded by staff that the area 
of rent subsidies was not one in which the City should become 
involved. Administration and management of such a program would 
be extremely difficult. It was suggested that for 'difficult 
cases ' relocation services could be employed and a lump sum 
payment could be made over and above the present provision of 
moving expenses. 

Cont'd . . . 


Manager's Report, October 31, 1975 


(BUILDING - 


Clause 5 Cont'd 

Staff concluded that 'relocation centers, ' rental subsidies 
and lump sum payments had many problems and few positive bene- 
fits. It was noted that the relocation center proposal involved 
two moves and it was the opinion of staff that a more efficient, 
less costly method could be developed. It was felt that the 
present system appears to work reasonably well where individuals 
are given a minimum of four months ' notice plus an amount up 
to $300 to cover moving expenses; as well, relocation assistance 
is provided on request. It was noted that individuals displaced 
due to civic actions receive a certain degree of priority on 
B.C. Housing Management Commission's housing lists. Staff com- 
mented that this is presently an ad hoc procedure and a statement 
from B.C.H.M.C. clarifying this policy would be helpful. 


SUMMARY AND RECOMMENDATIONS 

In summary, the City Manager notes that acquiring properties 
which can be redeveloped and used as ^relocation centers' is 
not an attractive economic proposition. Indeed, this approach 
would appear to be the most costly of all options. The proposed 
program would require additional staff to undertake the acqui- 
sition as well as additional staff to manage and maintain the 
units . 

The City Manager would therefore conclude that the program offers 
very few advantages, if any, and is not feasible from an economic 
perspective, particularly in view of the City's present finan- 
cial position with respect to capital programs. 

The City Manager therefore RECOMMENDS: 

A. That Council endorse the present policy as 
administered by Property & Insurance. 

(This being: 

i) that individuals be given a minimum 
120 days notice to vacate. 

ii) that the City provide up to $300 to 
cover moving expenses. 

iii) that City staff provide relocation 
assistance if requested.) 

B. That Council request Property & Insurance to 
report back on any particular cases involving 
undue hardship for special consideration. 

C. That Council request that in Vancouver hous- 
ing projects, the B.C. Housing Management 
Commission give priority to Vancouver 
residents displaced through civic actions. 

~* The relocation grants are provided through a Provincial 
Government program whereby the City contributes 1/3 and 
the Province contributes 2/3 of the total cost. The maxi- 
mum grant available is based on a "per capita allocation". 
The City's share in this program for the fiscal year ending 
March 31, 1976 amounts to $31,987. August 12, 1975, City 
Council approved an additional $10,000 to cover additional 
costs bringing the total City contribution to $41,987. 
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i 6. S.E. Corner of 40th Avenue and Dunbar 
Lot 44 and Lot 43, Block 14, D.L. 2027 

Present Zone: (C-2) Commercial District 

Requested Zone: (RS-1) One Family Dwelling District 

i Applicant: Director of Planning 

j The Director of Planning reports as follows: 

i 

"An application has been made by the Director of Planning 
to amend the Zoning and Development By-Law No. 3575 to 
rezone the above described property from (C-2) Commercial 
District to (RS-1) One Family Dwelling District. 

SITE DESCRIPTION 

The lots are located at the S.E. corner of West 40th Avenue and 
Dunbar Street. Both lots have a frontage of 66 feet on West 40th 
; Avenue and a depth of 101.5 feet or a total site area of 13,398 
! square feet. (See Appendix A). Lot 44 and the westerly portion (33 feet) 
I of lot 43 is zoned (C-2) Commercial District and the remainder of 
I lot 43 is zoned (RS-1) One Family Dwelling District. Both lots 
are presently developed with a single family dwelling. 

The lands to the west, north, and south fronting onto Dunbar south 
of West 39th Avenue to West 41st Avenue, and both sides of West 
41st Avenue between the lane west of Dunbar Street and Collingwood 
Street are zoned (C-2) Commercial District and developed various 
; retail stores including a Safeway grocery store on the north 

! side of West 41st Avenue. The land to the east of the site is 
zoned (RS-1) One Family Dwelling District and developed with one 
family dwellings. 

The southwest corner of West 41st Avenue and Dunbar Street is pre- 
sently being used as a bus loop. Lots 21 and 24, Block 14^ 
D.L. 2027, immediately north of Lot 43^ Block 14, D.L. 2027 are 
also zoned with the western half being (C-2) Commercial District 
and the eastern half being (RS-1) One Family Dwelling District. 
Each of these two lots are developed with a one family dwelling. 

ANALYSIS 

I Council resolutions of February 25 and April l8, 1975 requested 
the Director of Planning to report on rezoning of Lot 44 and Lot 
43 from (c-2) Commercial District to (RS-1) One Family Dwelling 
District, stem from neighbourhood opposition to redevelopment of 
the nearby Safeway store, which is now underway. 

I While recognizing the major "area specific" concerns that exist 
regarding rezoning of the site a study should be carried out before 
rezoning both lots 43 and 44 to (RS-1) One Family Dwelling District. 
, Lot 44 is located in a district commercial centre whose future is 
! uncertain; a rezoning at this time could prejudice the future 
vitality of this commercial area. Additionally, this lot provides 
a residential environment of questionable amenity in view of the 
commercial uses to the west, north and south. 

Lots 21 and 24 which front onto West 39th and West 40th Avenues 
respectively are also zoned (C-2) Commercial District and (RS-1) 
One Family Dwelling District and should also be examined to see if 
they should also be rezoned to (RS-1) One Family Dwelling District. 
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RECOMMENDATION: That the final recommendation of the Planning 

Department on the application be deferred so 
that the Planning Department can hold a Public 
Information Meeting with the residents to 
examine and discuss the issues of this applica- 
' tion. 

And further that following the Public Information 
: Meeting the Planning Department report back to 

! Council with a recommendation on the application 

I prior to its referral to a Public Hearing. 

j The City Manager RECOMMENDS that the foregoing recommendation of 
I the Director of Planning be approved. 

i 

7I. Kitsilano Point Right-of-Way 

Area located between Arbutus Street and Chestnut 
i Street north of the lots on the north side of 

Cornwall Avenue 

Lots A-J, D.L. 526, Plan 15855 

Present Zone: (RT-2) Two-Family Dwelling District 
Requested Zone: (CD-I) Comprehensive Development District 

Applicant: Mr. Jim Lowden (for Marathon Realty Co. Ltd.) 

The Director of Planning reports as follows: 

"An application has been received from Mr. Jim Lowden of Marathon 
Realty Company Limited requesting an amendment to the Zoning and 
Development By-Law No. 3575, whereby the above described property 
be rezoned from (RT-2) Two-Family Dwelling District to (CD-l) 
Comprehensive Development District for the purpose of: 

i 

'permitting the development of a total of 3I condominium 
infill housing units on 9 of the 10 lots.'" 

i 

j In a letter received on July 8, 1975 by the Planning Department, Mr. 

! Lowden further stated: 

I 

i 

"There will be seven groups of three unit clusters and two groups 
of five unit clusters for a total of thirty-one. 

j Through a (CD-I) form of zoning we can give the community greater 

assurance that the product which will be built is similar to the 
proposal we have discussed with them. " 

City Council on August 12, 1975, when dealing with the Kitsilano Area 
Planning Program: Kitsilano Point Plan approved recommendations 10 & 
11 which dealt with the C.P.R. Right-of-Way. They are: 

i 

"10. When developed, the Right-of-Way should be used for some 
form of family housing. 

i 11. If any land is made available to the City on the Right-of- 

Way it should be used to construct a small, decentralized 
community centre." 

SITE DESCRIPTION 

The sites are located between Arbutus and Chestnut Streets, north of 
Cornwall Avenue. There are 10 sites of which eight have a 50 foot 
frontage and a depth of 100. 98 feet, for a total site area of 5,049 
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square feet. These 8 are located between Arbutus and Cypress Streets. 

I The remaining two lots are located on the north side of Greer Avenue 
between Cypress and Chestnut Streets. These lots have a frontage of 

I 50 feet and a depth of 1$.7 feet , for a total of 6,935 square feet. 
All of the lots are zoned (RT-2) Two-Family Dwelling District and con- 
tain no buildings, however, Lot B, which is adjacent to the Billy 

' Bishop Royal Legion, is used for off-street parking approved by the 
Board of Variance in 1953. 

I 

The lands to the north of the lots are zoned (RT-2) Two-Family 
Dwelling District and are developed with mostly 1 and two-family 
dwellings and some conversions. The land to the south of the lots 
is zoned (RM-3A) Multiple Dwelling District of which the majority is 
developed with three storey apartment buildings, with some one and two- 
family dwellings, some conversions and one lot; on the west side of 

j Laburnum Street the Billy Bishop Royal Legion. 

I PROPOSED DEVELOPMENT 

j The architect's drawings forming part of the application and marked 

j "Received - July 8, 1975" indicate that there are three types of 
designs proposed for the 10 lots. The choice of the type relates to 
the adjacent buildings. Where an apartment building exists on the 

; south boundary, type A is proposed. Type A consists of a two-storey 
structure at the front of the lot to harmonize with the (RT-2) Two- 
Family Dwelling District and then steps back and closer to the apart- 

I ments at a three storey level to match these adjacent heights. 

Where a house exists on the south boundary, type B is proposed. This 
contains only a small central three storey element with each end of 
the structure being two storeys so as not to overpower the houses. It 
is also centrally located on the lot as opposed to type A. 


Both types A & B have no windows that face south to avoid looking 
directly into existing or potential adjacent apartments. Main living 
areas on the ground floor open onto patios which are shielded by 
fencing on the property line. Each unit has a separate and distinct 
entrance. Outdoor living areas are also separate and distinct. 

Type C units, which have a Greer Avenue frontage, are street oriented 
accommodation while retaining the level of quality and design incor- 
porated in types A & B. 

CALCULATIONS 

Type A Type B Type C 


Site Area 5,049 sq.ft. 5,049 sq.ft. 6,935 sq.ft. 

Floor Area(gross) 5,866 sq.ft. 5,641 sq.ft. 8,583 sq.ft. 

(excluding cellars) 4,056 sq.ft. 3,894 sq.ft. 7,258 sq.ft. 

F.S.R. 1.16 1.11 1.24 

No. Dwelling Units 2 bed. - 1 2 bed. - 1 2 bed. & den - 5 

1 bed. - 2 3 bed. - 2 


Height 3 plus cellar 3 plus cellar 3 plus cellar 

28 feet 27 feet 27 feet 

Site Coverage 44.5^ 45^ 60.1^ 

Parking / 3 spaces 3 spaces 5 spaces 


The drawings indicate that the community centre is to be located on the 
east side of Walnut Street, or Lot G. 
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I ANALYSIS 

The Planning Department supports this type of housing for the C.P.R. 
Right-of-Way . In its important location as a division between the 
duplex and apartment areas, it is designed to act as a transition in 
terms of height and density between the two areas. 

The Kitsilano Planning Staff have had several meetings with repres- 
sentatives from Marathon Realty and with the Kitsilano Point Residents 
to discuss the proposal. The majority felt it was a good proposal 
for housing which the community and Planning Department can support. 

I The Planning Department, in conjunction with the Kitsilano Point 

Residents, cannot support the use of Lot G on the east side of Walnut 

' Street as the location for the community centre. A more centrally 
located site for the community centre would be the west side of Maple 
(Lot D) or the west side of Walnut (Lot F). The adjoining property at 
these two locations are lower in height than the adjoining property 
located at the east side of Walnut. A one storey community centre 
would form a better transition between the 1^ storey buildings than 
between the 2 and 3 storey buildings adjacent to Lot G. 

' ENGINEERING DEPARTMENT - SEWER AND HYDRO 

The Engineer reports that the sewers now located on the C.P.R. Right- 
of-Way between Arbutus and Maple Streets have been there since 1914* 
An exhaustive search of City and C.P.R. records has failed to turn up 
any agreement between the C.P.R. and the City covering this sewer 
installation. Prior to construction of buildings on the Right-of-Way, 
the sewers must be reconstructed at a total cost of approximately 
$50,000.00. Following review by the Law and Engineering Departments, 
both have concluded that under the circumstances, the City should enter 
into an agreement with Marathon Realty to share the cost of the sewer 
construction on a 50-50 basis, providing that Marathon Realty grants the 
City a permanent easement for the new sewers. 

; B.C. Hydro presently has a pole line on the C.P.R. Right-of-Way which 
; they are required to remove to allow for the proposed development. 
, B.C. Hydro has begun to install a pole line on Creelman Avenue to take 
j the place of the line to be removed, but stopped when residents on 
Creelman Avenue protested. To place the Creelman Avenue line under- 
ground would cost approximately $90,000.00 to $100,000.00. If Council 
decides that the pole line should be undergrounded, application can be 
made under the Provincial "Power and Telephone Line Beautif ication 
Fund: Act which provides that where a Municipality, a Utility Company 
j and the Provincial Government agree to share equally the cost of an 

; undergrounding project, the Province will pay one-third of the costs. 

i 

The following are three alternatives to finance the Municipal Share: 

a ) Advance an "Undergrounding" Local Improvement Project 

On non-priority streets such as Creelman Avenue, it is the 
j City's policy to assess all the Municipal Share against the 

abutting owners. This alternative will take approximately four 
months to process and will probably be defeated by the owners. 
The City does not have the authority in the "Charter" to pro- 
ceed with undergrounding projects on "Special Grounds". This 
i alternative is not recommended, 

i 

b) Pay all the "Municipal Share" out of Capital Funds for 
"Undergrounding" 

i The allocated Capital Funds are ear-marked for the priority 

i projects which were listed in the report received by Council 

' on September 16, 1975 (i.e. Stanley Park, Hastings Street, 

Beach Avenue, etc.). This would be a departure from City 

policy. 
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Bidder No. 1, Jacobs Bros, of Richmond, B.C., have not yet 
manufactured a crane of the type offered. The City of Vancouver 
has experienced operating and maintenance problems with the few 
prototype units purchased in the past. The City Engineer and 
Purchasing Agent do not consider the original cost saving of 
approximately $6,000 total for two units ($7,000 with local 
content consideration) over the recommended bid (Bid No. 2) 
justifies taking the chance of operating problems on two proto- 
type units. 

The City Engineer and Purchasing Agent recommend acceptance of 
Bid No. 2, from Rollins Machinery Ltd., for two only Austin 
Western Model 220 Mobile Cranes complete with high speed winch 
at a total price of $66,738.18 ($32,947.64 each less $524 for 
90 HP engine in lieu of 120 HP engine plus $945.45 for high 
speed winch) . 

Contracts to be to the satisfaction of the Corporation Counsel." 
Your Board 

RECOMMENDS the report of the above officials be approved. 


3. Communication from Cassiar Ratepayers' 
Assn. re Alberta Wheat Pool Elevator 

A letter from Mr. Karl Zuker, Secretary, Cassiar Ratepayers' 
Association, was received July 9, 1970, stating that "something must 
be done now" to eliminate the dust emanating from the Alberta Wheat 
Pool elevator. The Association urges Council to direct the Alberta 
Wheat Pool to stop all operations when breakdowns occur until the 
necessary repairs are completed. 

The City Clerk is in receipt of a letter from the Municipal 
Clerk of the District of Burnaby, advising of a letter of complaint 
from the Vancouver Heights Homeowners Association (an association of 
homeowners in the north-west corner of the District of Burnaby), 
which concerns the same problem as the letter from the Cassiar Rate- 
payers Association. The Council of the District of Burnaby instructed 
its Municipal Clerk to forward the letter of the Vancouver Heights 
Homeowners Association to the City Clerk for "any action your city 
is prepared to take in this matter". 

The Director of Permits & Licenses reports that:- 

"1. Section 13(l)(C) of the Air Pollution Control By-law (1969) 
states that the standard of '20 grains of particulate matter 
per 1000 cubic feet at 68° Fahrenheit from equipment used in the 
handling or milling of grain' must be met. The By-law further 
states that this requirement 'shall not come into force or take 
effect until June 1, 1971.' 

2. The newer portions of the Alberta Wheat Pool elevator have 
had dust control equipment (baghouses) installed as they have 
been built, and plans have been completed to install baghouses 
throughout all of the older portion. We are advised that the 
cost of the completed installation will be more than $1,000,000.00 
and completion is expected by May 1, 1971. 

3. To our knowledge there has only been one 'breakdown' which 
occurred recently. At this time a scrubber which normally 
washes the emission from the plant, failed to function and 
alterations were required. 


- Cont'd. 
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c ) Require that Marathon Realty pay all the Municipal Share 
as a condition of the rezoning . 

Council will want to further consider the issue of undergrounding 
Hydro on Creelman Avenue and the method of financing. 

It should be noted that the Bureau of Transit have mentioned using 
this right-of-way as part of an inner-city streetcar service using 
as much of existing rail right-of-way as possible. No details are 
available on this proposal. 

The Urban Design Panel has considered the proposal on two occasions. 
On April 17, 1975 the Panel considered the design of types A and Bs 

"The Panel is most pleased with this proposal and wishes 
to commend the architect for a job well done. 

The Panel was informed of the support of the proposal by the 
Kitsilano Local Area Planner and the local residents. 

RECOMMENDATION : That the Director of Planning support this 

proposal and encourage the applicant to 
pi'oceed wi t h a Developiiicnt I'cj iiiil. App I i.cat ion" . 

The Urban Design Panel considered type C on September 11, 1975: 

"The Panel had earlier seen and approved types A & B but 
not type C of the townhouse clusters. 

Although not as attractive a design as A or B, the Panel 
finds the C cluster design better than average. 

RECOMMENDATION ; That the Director of Planning approve the 

design of the C type townhouse cluster as 
well as the previously recommended A & B 
cluster designs." 

The Vancouver City Planning Commission in its meeting on September 30, 
: 975 when considering this application endorsed the recommendation of 
the Director of Planning noting that a few technical details still had 
to be worked out. 


RECOMMENDATION ; That the application to rezone the said land to 

(CD-I) Comprehensive Development District be 
approved with the (CD-l) By-Law restricting the 
development as follows: 

1. USES 

Townhouses not to exceed 3 dwelling units on 

Lots A-H, D.L. 526, Plan 15855, and not to exceed 5 dwelling 
units on Lots I-J, D.L. 526, Plan 15855, 
and customarily ancillary uses 

Community Centre (not to exceed 1 storey in height) 


2. FLOOR SPACE RATIO 

a) not to exceed 1.2 on each lot of Lots A-H, D.L. 526, Plan 15855 

b) not to exceed 1.25 on each lot of Lots I-J, D.L. 526, Plan 15855 

In computing the floor space ratio, all floors whether earth or 
otherwise (with ceilings more than 4 feet in height) of all 
buildings shall be included, both above and below ground 
(measured to the extreme outer limits of the buildings) except 
parking areas, the floor space of which is at or below the 
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highest point oF the finished grade around the building. For 
the purposes of this section the gross cross-sectional areas 
of stairways, fire escapes, elevator shafts, chimneys and any 
other services which, in the opinion of the Director of Planning 
are similar to the foregoing, shall be included as floor area at 
each floor at which they are located; balconies, canopies, sun- 
fU'f ks and any other appurtenances which, in the opinion of t lu- 

' ' of Planning arc similar to the f o rcf>oinf;, may he 
excluded from floor area mca.su ..jment provided the total iloor 
area of all such excluded items' does not exceed 8 percent of 
the permitted floor area. Patios and roof gardens also may be 
excluded from floor area measurement provided that any sunroofs 
or walls forming part thereol are approved by the Director of 
Planning. ' 

3. IIKTGKT 

Not to exceed three storeys plus cellars nor 30 feet. 


4 . OrF-S'l'REF.T PAKK I NO 


1 space per clwelling, unit sh .11 be provided. 

And subject to the following: 

A. That the detailed scheme of development be first approved 
by the Director of planning having due regard to the over- 
all design; provision and maintenance of landscaping, 
vehicular ingress and egress and off-street parking; 
garbage collection and provision of useable outdoor space. 

B. Before considering the conditions required to be fulfilled 
by the owner prior to the enactment of the CD-I By-Law, 
Council should decide: 

1. Whether the B.C. Hydro pole line should be relocated 
on to Creelman Avenue from Chestnut to Arbutus Street 
(at the expense of the B.C. Hydro) or be undergrounded 
at an estimated cost of from $90,000 to $100,000 and 
application made for the project under the Provincial 
"Power and Telephone Line Beaut if ication Fund" act. 


2. If the line is to be undergrounded, decide on the 
method for financing the Municipal Share of the 
undergrounding costs. 


Three alternatives are as follows: 


(a) Advance an "Undergrounding" Local Improvement 
project which would asses the owner's abutting 
Creelman Avenue from Arbutus to Chestnut Street 

with the Municipal Share of the costs. (Not recommended) 

(b) Pay all of the "Municipal Share" out of the Present 
Capital Funds for "Undergrounding" and defer work 
on priority streets. 

(c) As a condition for the rezoning of the "Right of Way" 
properties, require Marathon Realty to pay all of 

the Municipal Share. If this alternative is selected, 
the following condition should be added as item 3 to 
the list of conditions shown in clause "C" below. 

to read as follows: 


"3. That the owner submit a satisfactory undertaking to 
Council in writing to agree to pay one-third of the 
total cost of undergrounding the power line on 
Creelman Avenue. " 
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Clause 7 Cont'd 


KOTE: If Council decides to apply to underground the line under the 


Fjrovincial Act, it will be necessary when the Zoning By-Law is passed, 
n order to meet the Provincial requirements, that Council pass a reso 
ujtion to undertake the "Undergrounding" project. 

C. That prior to the enactment of the CD-I By-Law the owner 
is to comply with the following conditions: 

1. That the owner submit a satisfactory undertaking to 
Council in writing to dedicate one lot to the City for 
a community centre, and that the site for the community 
centre is to be approved by Council following further 
discussions between Marathon Realty and the Director of 
Planning. 

2. That the owner submit a satisfactory undertaking to 
Council in wirting to give the City an easement for 
the sewer and to pay 50% of the total sewer construction. 

Should the above conditions not be complied with by the 
owners in order to permit enactment by Council of the 
CD-I By-Law within l80 days from this approval date, this 
approval shall expire." 

le City Manager RECOMMENDS that the foregoing recommendation of the 
Director of Planning be approved. 

FOR COyS^CIL ACTION SEE PAGE(S).i::£.i^ 
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FINANCE MATTERS 


REC0MI4ENDATI0N 

1. Local Improvement Taxes ; Hospitals . 

The Director of Legal Services reports as follows: 

"In September of this year the Mayor received a letter from the 
Associate Deputy Minister of Hospital Programmes advising that 
the Minister of Health and the Department of Municipal Affairs 
felt that it would be desirable for hospitals in Vancouver to 
be exempt from local improvement taxes as is the case under the 
Municipal Act. The last paragraph of the letter is as follows: 

'We would be grateful if you would discuss this matter 
with your Council and let us have your comments . ' 

The Mayor referred this letter to me for report. 

I have discussed this matter with the Director of Finance and 
while we do not intend to comment on the change itself since 
this is a political matter and it appears that the Government 
intends to do it anyway, we are most concerned that any change 
does not affect existing local improvement charges. 

Accordingly I would recommend that Council advise the Associate 
Deputy Minister of Hospital Programmes that if any legislative 
changes are to be made, the change be made as set out below: 

•Subsection (1) of Section 504 of the Vancouver Charter is 
repealed and the following substituted: 

504. (1) Every parcel of real property which is exempt 
from real property taxation under Part XX shall be liable 
to be specially assessed and to be taxed under this Part 
except the following real property: - 

(i) Crown lands; 

(ii) real property vested in the City; 

(iii) real property vested in the Board of School Trus- 
tees of School District No. 39 (Vancouver) ; and 

(iv) real property for which a hospital is receiving 
aid under the Hospital Act and is exempt from 
real property taxation under section 396(c) (iii), 
provided, however, that such exemption shall not 
apply to any taxes being levied and collected or 
to be levied and collected by the City based on 
special assessments imposed on such real property 
under this Part for the payment of all or any 
part of the cost of any local improvement project 
undertaken by Council prior to 1 January, 1976, 
under this Part.'" 

The City Manager RECOMMENDS approval of the recommendation of the 
Director of Legal Services. 


2 . Block 42 Parking Facilities - Provisional Rental . 

The Director of Finance has submitted the following report. 

"Under the terms of the various agreements with Pacific Centre Ltd. 
regarding the City's operation of the parking facilities under Block 52 
and 42, the City must amortize the cost of construction of the parking 
facilities over a long term period at an interest rate that is determined 
under the terms of the various agreements. Block 52, as Council will be 
aware, has been in the City's hands for some time. 


FINANCE 
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Clause No. 2 Continued. 


Block 42 has now opened and I am advised by the Director of Legal Services 
that the effective date of the takeover by the City is October 1, 1975 and 
that, therefore, the City should be paying Pacific Centre Ltd. a rental on a 
monthly basis for those parking facilities. The terms of the agreement under 
which the rental is exactly calculated are such that the accurate rental cannot 
be determined for some months. Further, there will be a slight adjustment of 
rental on the Block 52 parking facility, caused by a loss of a few spaces when 
the knock-out wall between Block 52 and 42 was taken down. 

Preliminary calculations, based on the method of calculating that would 
appear to be most favourable to the City, suggests that the final rental will 
De between $33,000 and $34,000 per month. The Chief Financial Officer of 
Pacific Centre Ltd. and I have agreed that an interim rental payment of $33,000 
Der month would be in order for recommendation to Council, subject to adjustment 
nhen we are in a position to calculate the accurate rental. 

Any net gains or losses on the operation of the Block 52 and Block 42 
larking facilities are taken care of within the^'parking sites reserve', as has 
Deen the case with the Block 52 parking facility for several years. 

I therefore RECOMMEND that the City of Vancouver agree to a provisional 
rental for the Block 42 parking facility, payable to Pacific Centre Ltd., in 
bhe amount of $33,000 per month, to be adjusted when the final factors needed 
For an accurate calculation of rental are available." 

Your City Manager RECOMMENDS approval of the recormiendation of the 
Director of Finance. 


3. Domestic Animal Protection Act. 


The Director of Legal Services reports as follows: 

"On February 25, 1975, City Council adopted the following 
recommendation of the Standing Committee on Housing and 
Environment dated February 13, 1975: 

'THAT the Director of Legal Services be requested to 
discuss with the appropriate Provincial Department 
for report back to Council the status of the Animal 
Act and the Domestic Animal Protection Act as they 
relate to the City of Vancouver.' 

The purpose of this recommendation was to obtain clarifi- 
cation or legislation to provide some protection for the 
citizens of Vancouver against vicious dogs. 

Notification has now been received that as a result of a 
recent amendment to the Domestic Animal Protection Act, 
the City may request that certain sections of the Act be 
applicable in Vancouver. 

I have reviewed the Act with the Director of Permits and 
Licenses and it is our opinion that City Council should 
request that Sections 1, 5, 6, 8, 12 and 16 be made to 
apply to the City. 

Section 5 would permit a peace officer (e.g. Pound Officer) 
to kill a dog found running in a pack. 

Section 6 would allow a person to kill a dog if the dog is 
attacking or viciously pursuing a person or domestic animal. 
At the present time there is little or no recourse against 
a dog, or the owner of a dog, which has bitten or attacked 
a citizen, or killed birds or other animals in Stanley Park. 


Cont'd, 
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Clause No. 3 continued 

The provisions of Section 8 would permit a citizen to lay 
an information against the owner of a dog which has killed 
or injured a person or domestic animal. A Judge could order 
the dog destroyed. This would give a citizen who has been 
attacked and bitten by a dog some recourse, whereas at the 
present time little or no action can be taken. 

Subsection (1) of Section 12 would give the Pound Officers 
authority to enter property to enforce the provisions of 
the Act or the Pound By-law. 

As a housekeeping measure, we should ask that sections 1 and 
16 be declared in force as these contain needed definitions 
and other procedural matters and offences and penalties. 

I THEREFORE RECOMMEND that: 

(a) City Council request the Minister of Agriculture to 
issue an Order under Section 2(1) (a) of the Domestic 
Animal Protection Act declaring Sections 1, 5, 6, 8, 
12 and 16 of that Act shall apply to the City of Van- 
couver. 


( b) Upon the coming into force of these sections, a request 
should be made under Section 1(1) requesting the 
Lieutenant-Governor in Council to issue an Order which 
will satisfactorily designate the wildlife in Stanley 
Park as Domestic Animals for the purposes of the Act. 

( c) Similarly, the Minister should be requested to designate 
the Pound Officers and such Park Board personnel as may 
be necessary to police the Act in Stanley Park as 
"Domestic Animal Protection Officers"." 


The City Manager RECOMMENDS approval of the foregoing recommendations 
of the Director of Legal Services. 


4. Orpheum Theatre - 

Federal Grant Agreement 

The Director of Legal Services reports as follows: 

"On March 19th, 1974, Council adopted the report of the Committee 
re Orpheum Theatre which indicated that there was a two-million- 
dollar grant available towards the purchase and renovation costs 
of the Orpheum Theatre. Since that date, terms of agreement 
implementing payment of this grant have been under negotiation. 
The final agreement has now been prepared and a copy is on file 
in the office of theCity Manager. 

In essence, the agreement provides for the payment of $333,333.00 
on or before March 31, 1976 and, if the purchase is completed 
by January 1976, further payments of $333,333.00 on or before 
April 30, 1976 and $333,334.00 on or before April 30, 1977. It 
further provides for two payments of $500,000.00 each on or 
before March 31, 1976 and on or before March 31, 1977 if by 
those dates in each of those years Council has spent $750,000.00 
and $3,000,000.00 respectively on improvements and equipment. 
Other terms and conditions are fairly routine and I am not 
outlining them here. 

The payment of $1,000,000.00 with respect to improvements and 
equipment is tied to the two dates of March 31, 1976 and March 
31, 1977. Both the City Manager and I believe that these limi- 
tation dates could be interpreted as meaning any default by 
the City in spending the sums of money required by those dates 
might result in the loss of the grant, and we believe that we 
should endeavour to clarify those clauses by renegotiation or 
otherwise. 

cont'd. . . . 
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Clause No. 4 continued 

I RECOMMEND that Council approve the form of the agreement 
subject to the same being satisfactory to the Director of Legal 
Services, and that the City Manager endeavour to clarify the 
payment of the grants for improvements and equipment by rene- 
gotiation in a form satisfactory to himself and the Director 
of Legal Services, and that the Mayor and the City Clerk be 
authorized to sign the agreement on behalf of the City of 
Vancouver. " 


The City Manager RECOMMENDS that the foregoing recommendation of 
the Director of Legal Services be approved. 


5 . Demolition Control Legislation 

The Director of Legal Services reports as follows : 

"On October 21, 1975, Council passed a resolution approving the 
City Manager's report that the City seek legislative authority 
to control demolition of residential rental accommodation. The 
text of the resolution is as follows: 

'THAT the following recommendations of the City Manager, 
contained in his report dated October 16, 1975, on demolition 
controls, be approved: 

1. THAT the City seek legislative authority to enable it 
to pass by-laws to control the issuance of demolition 
permits in respect of buildings which are either wholly 
or partially used to provide residential rental accommo- 
dation; 

2. THAT such legislative authority provide for the City's 
authority to be exercised along the following lines: 

(a) Approval by the City for the demolition of a build- 
ing containing residential units not be granted until 
a development permit has been issued and working 
drawings for purposes of issuing a building permit 
are 50% completed in the opinion of the City Building 
Inspector. 

(b) That demolition permits may be issued on the approval 
of the Director of Permits and Licenses whenever 
conditions of danger or public health may necessitate 
the same. 

3. THAT the legislation also provide that Council may assess 
a substantial minimum penalty against the owner of the 
property on which demolition has taken place without first 
complying with 2(a) above, based on the number of units 
that were demolished without such permit; and that such 
penalty may be recovered in the same manner as real 
property taxes . ' 

I am attaching for Council's information my proposal as to the 
form such legislation should take by way of a Charter Amendment. 
I believe this will achieve the objectives set out in Council's 
resolution, but I am recommending one change. I have underlined 
in subsection (3) of the resolution the Council's direction 
that the penalties should be based on the niomber of units demol- 
ished. On re-examination we now believe this method could prove 
impractical. I suggest that in lieu thereof the penalty should 
be based on the square footage of such accommodation that was 
demolished. The assessment records have this in complete detail 
and in my opinion this would eliminate the practical problems. 
I have underlined this change in the draft legislation. 


cont 'd 
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Clause No. 5 continued 

I understand the Legislature will commence its sittings in 
mid-November, and time is therefore of the essence in 
presenting this to the Provincial Government, and I would 
RECOmiEND that the draft legislation be approved and that 
I submit the same forthv;ith to the Provincial Government 
requesting the same be enacted as a Charter Amendment at 
the forthcoming session. 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Director of Legal Services be approved. 

6. Senior Citizens' Housing - 
Real Property Taxation 

The Director of Finance reports as follows: 

"In January of this year, it was reported to Council that the Provincial 
Government had recently amended the section of the Vancouver Charter affecting 
the tax exemption of Senior Citizens' Housing within the City. The effect 
of this was such that new Senior Citizens' Housing funded by the Provincial 
Government after March 31, 1974 is considered taxable, unless specifically 
exempted by City By-law. It was explained that it appeared that the Provincial 
Government felt that municipalities were reluctant to accept new Senior 
Citizens' Housing because they do not pay taxes and felt that this amendment 
would provide greater incentive to accept these developments. It also appeared 
that, at that time, the Provincial Government intended to offer operating sub- 
sidies to the new Senior Citizens' developments, especially to cover the property 
taxes, and were looking to the Federal Government to jointly share in these 
costs. 

Senior Citizens' Housing built prior to the latest change continue to be exempt 
and are not affected by these current developments. Council action on January 
21, 1975, when considering the above, was that new Senior Citizens' Housing 
developments should continue to be tax exempt and should be handled on an annual 
basis by means of the Director of Legal Services bringing forward the appropriate 
By-law to exempt the Senior Citizens' Housing. Council was further advised that 
officials would be reporting each year as to the current position of any Prov- 
incial/Federal support program and advising Council of the exemption question 
to be deal t with. 

On October 9, the Standing Committee of Council on Housing and Environment dis- 
cussed the question of tax exemption for new Senior Citizens' Housing projects, 
but Council deferred action on the recommendation of the Committee, at the 
request of the City Manager, as a report was pending from the Director of Finance. 

We have now been informed by CMHC that the Federal and Provincial Governments 
have developed a subsidy program to provide operating subsidies under section 44 
(1) (b) of the National Housing Act such that rents do not exceed 25% of the 
income of the tenant. This subsidy of the operating costs of the project will 
and does apparently cover property taxes as well. Our information is that the 
subsidy program was effective September 1, 1975. In our opinion, this new sub- 
sidy allows municipalities to levy property taxes against new Senior Citizens' 
Housing projects without unduly burdening those projects and the residents 
therein. 

It is therefore RECOMMENDED that Council not pass a By-law for 1976, exempting 
from real property taxes. Senior Citizens' Housing projects which have received 
Provincial Government funding after March 31, 1974. 

It is further RECOMMENDED that, as long as the senior government subsidy program 
covers property taxes for these developments, staff not report back to Council 
on the issue of annual exemption from real property taxes." 


The City Manager RECOMMENDS that the foregoing recommendations of the 
Director of Finance be approved. 

FOR COCNCIl ACTION SEE PAGm ^^^'-^^ 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


October 23rd, 1975 


A meeting of the Standing Conunittee of Council on Planning and 
Development was held on Thursday, October 23rd, 1975 in the 
No. 1 Committee Room, Third Floor, City Hall, at approximately 
10:35 a.m. 


PRESENT ; Alderman Bowers, Chairman 
Alderman Bird 
Alderman Cowie 
Alderman Harcourt 
Alderman Kennedy 

COMMITTEE CLERK: M.L. Cross 


RECOMMENDATION 

1. Central Broadway Urban Design Study 

The Committee considered a report of the City Manager dated 
October 2nd, 19 75 and an addenda report of the City Manager 
dated October 17th, 1975 (copy circulated) . Also considered 
were letters (on file in the City Clerk's office) from indi- 
viduals and organizations expressing concerns about the consultant's 
Urban Design Guidelines for Central Broadway. 

Mr. D.M. Hickley, Assistant Director, Central Area, outlined the 
guidelines, indicating that within the development permit process; 
i.e. the preliminary discussions that are held with architects 
and developers and consideration by the Development Permit Board; 
most architects would have no difficulty in working out develop- 
ments that would meet the urban design guidelines. 

Mr. M. Kemble of the Planning Department presented three examples 
of developments in the Burrard sub-area of Central Broadway 
with floor space ratios ranging between 2.75 and 3.0 which meet 
the urban design guidelines. 

The following were present for the discussion: 

Mr. R.K. Baker, representing several property 

owners on Broadway 
Messrs. P. Watkinson and R. Schuss, representing the 

Greater VJIncouver Real Estate Board 
Mr. R. Orr, representing Orf's Stores 
Mr. D. Sigler, representing Broad-Oak Holdings 

Concern was expressed that recommendation 3 of the Director of 
Planning indicating that they would be reporting back on their 
investigation of significant older buildings would delay the 
development permit application process further. The Committee 
indicated that this study would not hold up any applications. 



Continued on Page 2. 
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Clause No. 1 Continued 

Mr. R. Spaxman, Director of Planning, advised that the Planning 
Department was trying to move towards a more flexible system 
which would take into account the sensitive environmental con- 
ditions of Broadway. Architects will have the opportunity to 
be creative working within the guidelines. 

Mr. R. Gascoyne, Assistant City Engineer, Traffic Division and 
Mr. H. Nicholson, Assistant City Engineer, Electrical Division 
requested that all references in the Urban Design Guidelines 
referring to street use be removed. Examples presented were: 


(a) Street Lighting 

- varying the type of lamp standards from one 
street to another 

- special lighting fixtures 

- types of lamps i.e. mercury or incandescent 

(b) Traffic 

- traffic speeds 

- provision of on-street and off-street parking 

- use of lanes 

Mr. Hickley advised that the concerns of the Engineering Depart- 
ment would be taken care of in their recommendation 2 wherein 
the Planning Department agreed to edit the consultant's report 
to take into account comments from other civic departments and 
the public, after which firm development policy recommendations 
would be reported back to the Committee. 

After discussion the Committee 

RECOMMENDED 

1. THAT the Urban Design Guidelines relating to 
development, contained in the Consultant's report 
be approved as an interim basis for determining 
the discretionary design aspects of the C-3A 
zoning. 

2. THAT the Planning Department edit the consult- 
ant's report in line with comments received from 

the public and other civic departments and thereafter 
prepare firm development policy recommendations for 
endorsation by the Committee. 

3. THAT the significant older buildings as listed in 
the consultant's report be further investigated by 
the Planning Department with reference to the 
Vancouver Heritage Advisory Committee for report 
back to the Planning and Development Committee in 
six weeks, on the understanding that the study 

will not hold up any development permit applications 
that have been submitted. 

(Alderman Kennedy wished to be recorded as opposed to recommend- 
ation 1 and Alderman Bird wished to be recorded as opposed to 
recommendations 1 and 3) . 


Continued on Page 3 
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Clause ? (Cont'd. ) 

4. Existing control devices (cyclones) can become clogged and 
this has created some maintenance difficulty. Management are 
well aware of the problem and carry out inspections of this 
equipment regularly. City staff have for some time inspected th 
plant daily to emphasize the problem and to check on plant pro- 
cedures . 

5. Problems which arise are corrected within minutes after 
detection. This usually means shutting down the section to 
carry out the necessary maintenance. 

6. For the past number of months, a large percentage of the 
grain being processed has been barley, which is considered to 
be normally the most dust laden of all grains. Indications are 
that this will continue. 

7. Your officials are of the opinion that all reasonable care 
is exercised by Management at the present time and that the in- 
stallation required to meet the By-law standards is proceeding 
in good order. The new equipment being installed is considered 
to be the best available. 

Recommended 

(a) That City Council write to the Manager of the 
Alberta Wheat Pool elevator, requesting that when 
a major breakdown occurs, the portion of the plant 
involved be closed until the situation has been 
fully corrected. 

(b) A copy of this report be sent to the Cassiar Rate- 
payers' Association and Burnaby Council." 

Your Board 

RECOMMENDS that the foregoing report of the Director of Permits & 
Licences be adopted. 


* * * * * 
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2. Economic Alternatives of Preserving 
Heritage Buildings 

The Committee considered a letter dated October 14th, 1975 
from the Secretary of the Vancouver Heritage Advisory Committee 
(on file in the City Clerk's office) outlining the Heritage 
Committee's recommendations on economic methods of encouraging 
the preservation of heritage buildings. Mr. R. Thompson and 
Mrs. R. Fleming, members of the Heritage Committer were present. 

Due to the lack of time remaining for the Committee meeting, 
Mr. Thompson briefly explained the Committee's recommendations 
and requested that his notes be distributed to Members of 
Council for their information before the Public Meeting to 
be held on Tuesday, 28th October 1975, to discuss the designa- 
tion of a further twenty-five (25) buildings for heritage 
preservation. 

The Committee 

RECOMMENDED 

THAT the recommendations of the Vancouver Heritage 
Advisory Committee be received and referred to a 
joint meeting of the Planning and Development Com- 
mittee and the Vancouver Heritage Advisory Committee 
to be held on Thursday, 6th November 19 75, at which 
time the Director of Planning, Director of Finance 
and Director of Legal Services will provide their 
comments and recommendations on the economic alterna- 
tives of preserving heritage buildings. 

3 . Status of Outstanding Rezoning Applications 

The Director of Planning submitted a memorandum attaching 
a status report on outstanding rezoning applications (on 
file in the City Clerk's Office). The Committee felt the 
format should be changed to include separate columns indicat- 
ing date application submitted and estimated dates for considera- 
tion by Urban Design Panel, Vancouver City Planning Commission, 
Council and Public Hearing. 

Due to lack of time, this item was deferred for consideration 
at a future meeting of the Committee. 


The meeting adjourned at 12:25 P.M. 


NOTE FROM CLERK ; 

A copy of Mr. Thompson's notes referred to in Clause No. 2 
are attached for information. 


FOR COONCIi ACTION SEE PAGm) 3?Z 


STANDING COMMITTEE OF COUNCIL 
ON FINANCE & ADMINISTRATION 


REPORT TO COUNCIL 



October 23, 1975 


A meeting of the Standing Committee of Coiincil on 
Finance and Administration was held on Thursday, October 23, 
1975 in the No. 2 Committee Room, third floor, City Hall at 
approximately 1:30 p.m. 


INFORMATION 


1. 1975 Tax Billing 

The Committee had before it for consideration a 
Manager's report (copies circiilated) dated October 7, 1975 
wherein the Director of Finance reviewed the 1975 tax 
billing which was different from past billings because of 
the introduction of an advance tax bill. The report outlined 
special problems and complaints received and proposed improve- 
ments for future billings. 

The Committee centered discussion on the penalty pro- 
vision, redesign of the tax form to simplify and clarify the 
bill for taxpayers, separation of amounts owing each agency, 
homeowners grant and penalty due date, bonusing for pre- 
payment. The Director of Finance agreed to investigate and 
report back to the Committee on these aspects. 

Following further discussion it was 

RESOLVED 

THAT the report dated October 7, 1975 be received. 


PRESENT : 


Alderman Volrich, Chairman 


Alderman Bowers 
Alderman Kennedy 
Alderman Marzari 
Alderman Sweeney 


COMMITTEE 
CLERK: 


G. Bard en 


The meeting adjourned at approximately 2:30 p.m. 

FOR COUNCIL ACTION SEE PAGE{S)<:M 
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STANDING GOMVIITTEE OF COUNCIL 
ON COmUNITY SERVICES 



October 30, 1975 


A meeting of the Standing Committee of Council on 
Community Services was held in the No. 1 Committee Room, 
third floor. City Hall on Thursday, October 30, 1975 at 
approximately 3:30 p.m. 


PRESENT : 


Alderman Rankin, Chairman 
Alderman Marzari 
Alderman Sweeney 


ABSENT: 


Alderman Boyce 
Alderman Volrich 


COMMITTEE 
CLERK: 


H. Dickson 


RECOMMENDATION 


1. 6l6 Club - Police Report 

The Community Services Committee on July 24, 1975 > 
following consideration of a Police report dated June 26, 
1975 on the 6l6 Club at 6l6 Robson Street, and following 
discussion of the report with the restaurant manager and 
Mr. P. Lloyd, resolved to defer consideration for two 
months pending a further Police report on this Club. 

The Committee had before it for consideration this 
date a report from the Police Department (circulated) 
covering the period of August 1, 1975 to October 22, 1975 
on the 616 Club; a letter dated October 13, 1975 (circulated) 
from a City resident complaining of juveniles in the 6l6 
Club (names in this letter have been blanked out to preserve 
the anonymity of the juveniles involved); and the Minutes 
of the July 24, 1975 Community Services Committee meeting 
when this matter was last considered (circulated). 

Also before the Committee was a letter dated October 29, 
1975 (circulated) from Mr. P. Lloyd, President of the 6l6 
Restaurant Ltd., in which he stated he is surrendering his 
license to operate the 6l6 Restaurant. Attached to Mr. Lloyd's 
letter were receipts from the City for Mr. Lloyd's 1975 dining 
lounge and restaurant licenses. 

Appearing before the Committee on this matter were 
representatives of the Police Department, the Director of 
Permits and Licenses, the City License Inspector, and 
Mr. P. Lloyd and his manager, Mr. Terry Wallace. 

It was pointed out to the Committee the 6l6 Club is 
currently closed for one week because of a temporary liquor 
license suspension by the Liquor Administration Branch. 

It was also pointed out that the documents surrendered 
the previous day (October 29, 1975) to the City by Mr. Lloyd 
were merely license fee receipts and not the actual dining 
lounge and restaurant licenses. 

The Chairman ruled, therefore, the Committee would proceed 
as if the Club is still licensed to operate. 


Cont ' d 
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Clause #1 continued ; 

Inspector V. Lake of the Vice-Section of the Police 
Department reviewed the Police report and added that since 
the report was compiled a Police Detective and Constable 
visited the establishment and in the course of inspecting 
the premises were verbally insulted by an alleged staff 
member of the Club who was subsequently arrested for being 
intoxicated in a public place. The Police later were told 
this particular staff member had been fired. 

In response to queries from the Committee on the allega- 
tions contained in the October 13, 1975 letter of complaint 
from a City resident that staff aided in the hiding of a 
juvenile girl from her father, Manager Mr. Wallace stated 
he was prepared to sign a sworn statement that none of the 
staff of the 6l6 Club would knowingly hide a minor in the 
Club. He stated the particular girl referred to may be one 
who frequents the Club and carries I.D. indicating that she 
is 24 years old. 

Mr. Lloyd told the Committee he planned to remain closed 
for two to three weeks longer than the one week Liquor Admini- 
stration Branch license suspension to renovate the Club and 
reopen with a completely different type of entertainment and 
that minors would be discouraged. 

The Chairman reminded Mr. Lloyd he was warned by the 
Committee July 24, 1975 that if the situation at the 6l6 Club 
continued it would be closed. 

The Police told the Committee that in the opinion of 
one City Police Detective the 6l6 Club is "a den of iniquity 
which should never have been allowed to develop". 

Following further deliberations the Committee 

RECOMMENDED 

THAT Coiincil suspend the 1975 restaurant license and 
dining lounge license for the 6l6 Club at 6l6 Robson 
Street and that the Director of Permits and Licenses 
be instructed not to issue a license for this establish- 
ment in 1976 without first reporting to the appropriate 
Standing Committee of Council. 


The meeting adjourned at approximately 4:45 p.m. 


FOR COUNCIL ACTION SEE PAGE(S) .iVj?^ 


DISTRIBUTED MOMOAt 


PART REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON 

HOUSING AND ENVIRONMENT 

October 30, 1975 

A meeting of the Standing Committee of Council on Housing and 
Environment was held on Thursday, October 30, 19 75, at 1:30 p.m. 
in the No. 1 Committee Room, Third Floor, City Hall. 

PRESENT: Alderman Har court. Chairman 

Alderman Bird 
Alderman Cowie 
Alderman Rankin 

ABSENT : Alderman Boyce 

CLERK: R. Demofsky 


RECOMMENDATIONS : 

1 . American Hotel - 92 8 Main Street 

The Committee considered a City Manager's report dated 
October 24, 1975, regarding this hotel. The report is on file in 
the City Clerk's Office and stated in part: 

" Tiu^ Atiiorican Hotel lias continued to operate living accoir.oda tion in violation 
or the Lodging liouse By-law. Repeated efforts by the Health Department to 
negotiate i.ipgra''ng of these premises have rr;at with little success in the 
following areas: 

1. Rooiiis i3, 17, IB, 19, 20, 21, are inside rooms lacking natural light 
and odequ'ite ventilo.tion. Room 39A needs only adequate ventilation to be 
provided. I'-lr. Tiun" has stated continually that plans will be subniitted 
shov,'iiig proposed renovations to upgrade these rooms to provide adeciuate 

1 ight and ventil -ation. 

2. Floor coverings in washrooms, halls and in a number of the si 'eping rooms 
require replacing, 

3. Badiy soiled and torn mattresses require replacing in seven (7) rooms. 

4. One (I) room requii-es redecorating. 

Al ^hoiigli clos'.re order was issued for the above niertulonsd rooms requiring 
liu!!': ;\nd ventilation on March 6^ 1974 (with an extensioii of sixty days 
gr.ii :■:.•.■!<,! on ii^iy 9, 1974 to enable architects to subinii; plans for reri jvations ) , 
these r-'. 'iiis have been in continued use as living accomodation to d-?,te. 

The Interim Lodging H(ii;se Operator's Permit is due to expire on Movembei" 1, 
1975. The [■■!adical Health Officer t)ow considers it impossible to issue 
a further Lodging House Operator's Permit due to the non-compl ianca of 
these preiirises. 

The Beer Parlour operation of these premises have met with requirements 
of the Health Department." 


The Committee discussed this report and noted that an on-going 
problem has existed. Alderman Rankin advised that the hotel was 
presently being sold. 


Cont'd 
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RECOMMENDED, 

A. THAT the Liquor Administration Branch be asked to 
cancel the liquor license for the American Hotel at 
928 Main Street, 

B. THAT the operating permit due to expire on November 1, 
1975, not be renewed. 

C. THAT the owner of the American Hotel be requested to 
appear before this Committee to explain why appropriate 
work has not been done to bring this hotel up to by-law 
standards and show cause why his business license 
should not be cancelled. 


FOR COUNCIL ACTION SEE PAGE(S).sl3l 


CITY OF VANCOUVER 

SPECIAL COUNCIL MEETIN G 

A Special Meeting of the Council of the City of Vancouver 
was held on Wednesday, November 12, 19 75, in the No, 1 Committee 
Room, third floor. City Hall, commencing at 2:00 p.m. 

PRESENT ; Mayor Phillips 

Aldermen Bird, Bowers, Boyce, Cowie, Kennedy, 
Marzari, Sweeney and Volrich 

ABSE NT : Alderman Harcourt 
Aide rmah' " Rank i n 

CLERK TO THE COUNCIL: M, Kinsella 


COMMITTEE OF THE WHOLE 

MOVED by Aid, Sweeney, 
SECONDED by Aid, Bird, 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair, 

- CARRIED UNANIMOUSLY 

1, Police Parking - City-owned 

Lot bounded by Jackson, Dunlevy, 
Keefer and Pender Streets 


Council on September 16, 19 75, approved the use of the 
above City-owned site for police parking subject to a number 
of conditions. One of these conditions was: 

"The use of the lot for parking be subject to cancellation 
on 30 days' notice," 

The Director of Legal Services requested consideration of 
amendment to Council's resolution of September 16th, by deleting 
condition (d) set forth above and substituting the following 
therefor : 

"That the use of the lot for parking be subject to 
cancellation forthwith upon Council commencing or 
permitting the commencement of development of the 
lot for other purposes." 

MOVED by Aid, Cowie, 

THAT Council's resolution of September 16, 1975, with respect 
to the use of the site bounded by Jackson, Dunlevy, Keefer and 
Pender Streets for temporary parking for police force employees, 
be amended by deleting condition (d) and subsituting the following 
therefor : 

" (d) That the use of the lot for parking be subject to 
cancellation forthwith upon Council commencing or 
permitting the commencement of development of the 
lot for other purposes." 

- CARRIED UNANIMOUSLY 

2, Observance of Remembrance Day 
by Commercial Establishments 

The following Notice of Motion submitted by Alderman Volrich, 
was recognized by the Chair: 

MOVED by Aid, Volrich, 

THAT WHEREAS Remembrance Day is the day which the Nation 
recognizes those who lost their lives in the defence of their 
Country; 

AND WHEREAS it is befitting that this day be strictly 
observed; 


cont'd. . . . 
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Observance of Remembrance Day by 
Commercial Establishment (cont'd) 

AND WHEREAS certain commercial establishments in the City 
of Vancouver remained open on last Remembrance Day in contra- 
vention of the observance of this day and in violation of the 
provisions of the Vancouver Charter; 

THEREFORE BE IT RESOLVED THAT the Director of Permits and 
Licenses consult with the Crown Counsel on the laying of charges 
against those establishments which violated the observance of 
Remembrance Day. - - 

(Notice) 


3. Truck Transportation 
in Vancouver 


Mr. W.H. Curtis, City Engineer, with the aid of several large 
maps, presented a report reference on the Manager's report dated 
November 5, 1975, on truck transportation. (Copy of the full 
report is on file in the City Clerk's Office). 

The report concluded with the following recommendations: 
" LONG TERf^ MEASURES 

1. The City continue and expand as necessary its involvement 
in : 

(a) the Federal-City trucking study and pursue long- 
term solutions deriving therefrom in the form of 
terminal consolidation and other measures; 

(b) rail rationalization investigations; 

(c) current programs and research in the areas of air 
and noise pollution related to trucks (current 
propane fleet 15 trucks and 5 sweepers); 

(d) " noise by-law changes; 

(e) developing a truck route between the Downtown and 
the Second Narrows Bridge, serving the north shore 
of Burrard Inlet. This is a G.V.R.D. suggestion. 

SHORT TERM MEASURES 

2. The proposal to concentrate truck routes and to rezone 
these to commercial land use not be pursued. This is 
also the opinion of the Director of Planning. 

3. The proposal to control truck noise through time controls 
on a large scale - not be pursued. 

4. The existing truck route system shown on Diagrams III and 
IIIA be revised as shown on those diagrams, retaining the 
present philosophy of dispersed trucking (on designated 
truck routes) , which minimizes truck miles in the city 
and, therefore, detrimental environmental impact. 

5. The Director of Legal Services be directed to prepare 
the necessary by-law changes for Recommendation 4. 

6. The Engineering Department be directed to continue working 
with the Harbours Board towards the development of 
Commissioner Street as a peripheral truck route. 

7. The City pursue the matter of the construction of the 
Powell Street overpass at Clark Drive in such a way that 
the existing important truck and vehicular movements 
intersecting at that location will not be detrimentally 
affected . 


cont ' d. 
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Truck Transportation in 
Vancouver (cont'd) 


8. The City Engineer be instructed to carry out a more 
detailed design and prepare a submission to the 
Federal Government under the Urban Commuter Assistance 
Program for cost sharing of the Great Northern Cut 
proposal. This would include a combined truck route 
and some form of fastbus route. This will require 
consultation with the Bureau of Transit and the G.V.R.D. 
relative to possible joint use as an L.R.T. corridor 
currently under study by the G.V.R.D. 

9. Marine Drive-Boundary Road by pass of the South Slope 
should be designed and constructed at a cost of $275,000. 
If Council decides to proceed with this proposal, the 
Director of Finance has stated the funds should come from 
19 76 Supplementary Capital Budget. 

10. If Council decide to proceed with the Marine Drive- 
Boundary Road bypass, then the City Engineer be authorized 
to seek agreement with Burnaby on the physical aspects of 
the proposal. The City Manager is already discussing cost 
sharing on Boundary Road in general. 

11. North and South Kent should be developed as an industrial 
street and relief of South East Marine Drive. If so, the 
recent decision that South Kent should now be a discontin- 
uous street will require changing and a program of 
property acquisition (presently 80 percent complete) should 
be continued. 

12. Council decide whether the Boundary Road-Vanness railroad 
overpass should be reconstructed at a cost of about 
$150,000 so that Boundary Road in that section could 
become a major truck route, thereby permitting the removal 
of Joyce Street from the truck route system. If so, the 
City Engineer be instructed to carry out more detailed 
investigation of the most effective way in which the 
Boundary Road-Vanness railroad overpass can be reconstructed, 
for report back. If approved, the Director of Finance states 
that funds should come from the 1976 Supplementary Capital 
Budget . 

13. In order to make the proposed truck system more effective 
and to improve enforcement, the City Engineer be instructed 
to carry out a signing program of the truck system at a 
cost of $35,000 to be derived from the 1976 Engineering 
Department Revenue Budget." 

It was agreed to defer consideration of the above recommendations 
to an evening meeting of Council on November 25, 1975. 


4 . Vanterm Truck Traffic 

Vancouver City Council at its meeting on October 21, 1975, 
after hearing a number of delegations on the topic of truck 
transit problems and the new Vanterm container facility, resolved 

"THAT the Mayor and a special committee of Council seek an 
immediate meeting, to which all Members of Council will 
be invited, with the Hon. R. Basford, the National Harbours 
Board and Local Members of Parliament to discuss the 
concerns generated by the Vanterm operation." 

"THAT the National Harbours Board and the responsible 
Federal Minister be requested to immediately delay 
commencement of the Vanterm operation until appropriate 
meetings have been held to resolve the issues." 


cont'd. 


4^ 


Special Council, November 12, 1975 4 

Vanterm Truck Traffic 
(cont'd) 


Appearing before Council this day was a delegation which 
included Port of Vancouver Manager Mr. F.J.N. S^oke; Mr. R.K. 
Latta, Vanterm Project Manager; Mr. L. Carlyle, Port Engineer; 
Mr. J.N. Hyland of the Executive Committee of the Port Authority; 
and Mr. J.A.C. Andrews of N.D. Lea and Associates, Engineers. 

During discussion, the. delegation stated a significant 
proportion or approximately 40% of the trucks using Vanterm 
will be of the small two-axle van type and that in terms of 
traffic volume, the number of trucks generated by Vanterm when 
it is fully operational in 1985, will be about the same as now 
using the Heatley Overpass. 

The Port Manager stated the Clark Drive overpass has not 
been cancelled, but merely postponed and funds will be provided 
in the Harbours Board's budgets in 1977 and beyond for this 
project. He stated he strongly supports the City Engineer's 
contention that the overpass is a necessity. 

The delegation stated that the Harbours Board could not 
contribute directly to the Burlington Northern "Cut" truck 
route but there have been discussions involving the Port, Harbours 
Board and the City Engineering Department on the reconstruction 
of Commissioner Street as a truck route to Vanterm. This project 
is contingent upon a property exchange with the City. 

It was also noted by Council that the City pays in excess of 
$500,000 annually, for the maintenance and operation of the City 
fire boat which protects facilities on National Harbours Board 
property and the City may have to discontinue this expensive 
service. Mr. Spoke agreed a fire boat is a necessity in the Harbour. 

There was some agreement that much of the traffic that will be 
using Vanterm already exists in the City and will merely be re-routed 
to Vanterm. There could" be a reduction, for example, on the number 
of trucks entering the City via the Knight Street Bridge as a 
result of Vanterm. 

Following discussion, it was 

MOVED by Aid. Volrich, 

THAT the appropriate Federal Minister be urged by City Council 
to direct the National Harbours Board to a rapid completion of the 
Clark Drive overpass of Powell Street and the reconstruction of 
Commissioner Street as a truck route, both projects to be at the 
expense of the National Harbours Board. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Volrich, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Volrich, 
SECONDED by Aid. Sweeney, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 4:20 p.m. 

***** 
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Board of Administration, August 14, 1970 (SOCIAL - 1) 

SOCIAL SERVICE & HEALTH MATTERS 


RECOMMENDATIONS 

1. Feed-In for Transient Youth 

on Henry Hudson School Grounds 

The Medical Health Officer reports as follows: 

"A petition submitted by the Kitsilano Ratepayers containing 
234 signatures has been received by the City Clerk regarding 
the use of Henry Hudson School grounds as an emergency feed- 
in site for transient youth. Regular inspections of this 
site have been carried out by this Department and we have 
found that the school grounds are being maintained, on the 
whole, in a satisfactory manner. During the past two months 
this Department has received four complaints mainly re lack 
of garbage storage facilities. This condition has been 
immediately rectified upon request. The school grounds have 
been inspected at various times of the day and we have not 
found that they were frequented by transient youth between 
feed-in times to any extent. The Vancouver School Board was 
contacted and Mr. A. Patterson, Assistant Secretary, stated 
that although his Board has received several complaints from 
adjacent residents, they have experienced no serious problems 
at the school with the transient youth attending the feed-ins. 
He also said that the School Board had no serious problems 
during the last summer when this site was used for this pur- 
pose. He further stated that the feed-in was to be discon- 
tinued at Henry Hudson School by September 4, 1970. The 
Vancouver Police Department was contacted and Inspector Lake 
stated that a member of the Youth Squad attends the feed-ins 
and that the Police Department had experienced no problems 
at the site . 

The Feed-In Committee is made up of a member from each of the 
following: Cool Aid, Inner City and the Vancouver Health 
Department. They are reviewing the entire feed-in operation 
weekly and are taking the necessary steps to ensure that the 
feed-in is operated in a satisfactory, orderly manner. 

The number of transient youth attending the feed-ins has far 
exceeded the estimated number. It appears that the peak of 
people requiring food has passed; on July 26, 1970, 710 
evening meals were served but the average has dropped to 
about 350 meals in the evening at present, which will un- 
doubtedly decrease congestion in the area. 

Two complaints were received by this Department today regarding 
several conditions occurring at the school site and these are 
currently being investigated." 

Your Board RECOMMENDS that the report of the Medical Health 
Officer be received and a copy forwarded to the Kitsilano Ratepayers 
Association . 


The foregoing are Minutes of the Special Council Meeting of 
November 12, 1975, adopted on November 18, 1975. 


MAYOR 



CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 


A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, November 18, 1975, in the Council Chamber 
commencing at 2:00 p.m. 

PRESENT : Mayor Phillips 

Aldermen Bird, Bowers, Boyce, Cowie, Harcourt , 
Kennedy, Marzari, Sweeney and Volrich 

ABSENT: Alderman Rankin 

CLERK TO THE COUNCIL: D.H. Little 


PRAYER 


The proceedings in the Council Chamber were opened with 
prayer. 


'IN CAMERA' MEETING 

The Council was advised that there were matters to be 
considered 'In Camera' later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Kennedy, 
SECONDED by Aid. Boyce, 

THAT the Minutes of the Regular Council meeting of November 4, 
1975, (with the exception of the 'In Camera' portion), Minutes of 
the Special Council meeting (Public Hearing) of November 4, 1975, 
and the Minutes of the Special Council meeting of November 12, 1975, 
be adopted. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Sweeney, 
SECONDED by Aid. Bird, 

THAT Council recess to reconvene following the Public 
Hearing. 

- CARRIED UNANIMOUSLY 
The Council reconvened at approximately 2:10 p.m. 


(At this point. Alderman Rankin joined the meeting) 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Volrich, 
SECONDED by Aid. Harcourt, 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED UNAl^IMOUSLY 
UNFINISHED BUSINESS & DELEGATIONS 

Fire By-laws and 
Apartment Buildings 

Council on November 4, 1975, agreed to hear representationr. 
from the Rental Housing Council of B.C. on fire by-laws and 
apartment buildings. 

Council had before it for consideration. Clause 3 of the 
report of the Standing Committee on Housing and Environment date I 
October 30, 1975, on Program for Continuation of Fire By-law 
Implementation. 

cont • d . . . . 


Regular Council, November 18, 1975 .... 2 

UNFINISHED BUSINESS & DELEGATIONS (cont'd) 

Fire By-laws and Apartment 
Buildings (continued) 


Mr. F. Grant and a number of other representatives of the 
Rental Housing Council of B.C., addressed the Council and filed 
a brief protesting the proposal to extend Fire By-law enforcement 
outside the core area. The brief concluded with the following 
recommendations : 

"(a) In the light of these factors, we recommend the whole 
matter of enforcement be deferred for 3 or 4 months. 

By this time the Provincial election will be settled 
and more information should be available from the 
Provincial Government on the legislation affecting 
apartment owners. 

(b) In the meantime, we recommend that City Council initiate 
an independent study into the possibility of less costly 
and more effective alternatives to sprinklers in terms 
of saving lives within the suite. Experience in other 
cities should be considered. 

Perhaps it would be feasible to sprinkle halls only, 
and to install smoke or heat detectors in the suites. 
Tenants can go out windows of low-rise buildings, 
take refuge on sun decks, or enter a wetted-down hall. 

(c) We must all look at cost benefits and alternatives with 
great care in this period of inflation if we want to 
preserve a healthy housing industry. Many owners cannot 
finance the present By-law changes so they will be unable 
to comply. Therefore, we also recommend that City Council 
conduct an in-depth study of the economic implications of 
the By-law and of possible alternatives. Such a study 
has been promised several times but never produced. It 

is long overdue." 

MOVED by Aid. Volrich, 

THAT the recommendation of the Committee contained in this 
Clause be approved. 

- CARRIED 

(Aldermen Bowers, Boyce, Kennedy and Sweeney opposed) 

MOVED by Aid. Volrich, 

THAT Council request the Provincial Fire Marshal to commission 
a study of the general problem of implementation of the City Fire 
By-law and the Fire Marshal's Act, with reference to apartment 
buildings, with basic information to include relevant statistics, 
economic implications, recommendations as to any changes in require- 
ments and alternative means of providing fire protection in such 
buildings . 

- CARRIED 

(Aldermen Bird, Harcourt and Rankin opposed) 


616 Club, 616 Robson Street 

Following consideration of the report of the Standing Committee 
on Community Services dated October 30, 1975, Council resolved that 
the owners and operators of the 616 Club at 616 Robson Street, appear 
before Council to show cause why their 1975 Restaurant License and 
Dining Lounge License should not be suspended. 

Mr. P. Lloyd, owner of the 616 Club, addressed Council and 
stated that on November 3, 1975, he had returned to the Director 
of Permits and Licenses his business license for this Club. He 
further stated that he has sold all furniture and assets of this 
enterprise, and is no longer in business in Vancouver. 

cont'd. . . . 
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UNFINISHED BUSINESS & DELEGATIONS (cont'd) 
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616 Club, 616 Robson Street 
(continued) 


The Director of Permits and Licenses advised that he has 
received an application for a business license for the 616 Club 
from another party. This application identifies Mr. Lloyd as 
one of the partners. 

MOVED by Aid. Rankin, 

THAT the 1975 Restaurant License and Dining Lounge License 
for the 616 Club be cancelled for 1975; 

FURTHER THAT the Director of Permits and Licenses be 
instructed to not issue any business licenses for operation 
of these premises as a club or restaurant until he has undertaken 
a thorough examination of the incorporation of the applicants, 
ownership of the building and all persons who would be involved 
in the operation of the club. 

- CARRIED UNANIMOUSLY 

Harbour Park 

Council on November 4, 1975, agreed to hear representations 
from Mr. J.S. Shakespeare, on behalf of Mr. J. Stanzl, developer 
and Mr. John Keith-King, who submitted an unsuccessful development 
proposal in response to the proposal call for Harbour Park. 

Mr. Shakespeare and Mr. Stanzl both addressed Council on this 
matter and filed a brief illustrating the development proposal. 
The delegation indicated they were basically requesting endorsement 
in principle of the development proposal to permit refinement of 
the design including scaling down if necessary. 

Mr. John Keith-King, by means of slides, illustrated the 
proposed development and its location in relation to Georgia 
Street traffic. 

Alderman Boyce read a memorandum dated November 18, 1975, 
on Harbour Park which she had previously circulated to menbers of 
Council. Alderman Kennedy also read a position paper dated 
November 18, 1975, on the proposal call competition. 

MOVED by Aid. Boyce, 

THAT the Public Hearing on Harbour Park be postponed for a 
maximum of three months to allow full investigation re the transfer 
of development rights of the site in question. 

- LOST 

(Aldermen Bird, Bowers, Cowie , Harcourt, Rankin, 
Sweeney, Volrich and the Mayor opposed) 

MOVED by Aid. Harcourt, 

THAT the representations of the delegation be received. 

- CARRIED UNANIMOUSLY 


The Council recessed at approximately 4:55 p.m., and followiiig 
an 'In Camera' meeting in the Mayor's Office, reconvened in open 
session in the Council Chamber at approximately 5:15 p.m. 
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COmUNICATIONS OR PETITIONS 

1 . Recreation Task Force 

Council had for consideration a letter from the Board of 
Parks and Recreation dated November 5, 1975, requesting that 
Council act on recommendations A, C, F and G regarding the 
recreation task force report as soon as possible. 

MOVED by Aid. Harcourt, 

THAT the communication from the Park Board be received. 

- CARRIED UNANIMOUSLY 

2. Request for City to Host a 
Dinner at 1976 Conference 

The Interchange on Canadian Studies in a letter dated 
November 5, 1975, requested Council host a dinner for the forth- 
coming Interchange on Canadian Studies to be held in Vancouver 
in 1976. This dinner will be held on Sunday, April 25, 1976, for 
500 delegates at an approximate cost of $4,000. 

MOVED by Aid. Bowers, 

THAT the letter from the Interchange on Canadian Studies be 
referred to the Vancouver School Board with a request that they 
reconsider hosting this dinner. 

- CARRIED UNANIMOUSLY 

3. Rezoning Application: 

N/E Corner Kingsway & Nanaimo 

Council noted a request from Messrs. John and Clarke Eusanio 
to appear as a delegation with respect to Clause 3, Manager's 
report (Building & Planning matters), dated November 14, 1975. 

MOVED by Aid. Bird, 

THAT the delegation request from Messrs. John and Clarke 
Eusanio be approved. 

- CARRIED UNANIMOUSLY 

4. Proposals from World 
Federalists of Canada 

In a letter dated November 9, 1975, the World Federalists of 
Canada requested that Vancouver make a financial contribution to 
the Association; twin with another city of the world with a 
like population as Vancouver, and fly the United Nations flag 
alongside the Canadian flag. 

MOVED by Aid. Harcourt, 

THAT the communication be received. 

- CARRIED UNANIMOUSLY 

5. Demolition of Housing: 
2500 Block East Pender 

Council on September 30, 1975, having heard representations 
from residents in the area, resolved: 

"THAT Council withdraw any demolition permits issued in 
respect of the remaining houses in the 2500 Block East 
Pender Street; 

FURTHER THAT should the owner proceed with any further 
demolitions in this block, the Director of Legal 
Services seek a court injunction to stop demolition," 


cont ' d. 
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COMMUNICATIONS OR PETITIONS (cont'd) 

Demolition of Housing: 2500 Block 
East Pender (continued) 


Mr. John Andru, in a letter dated November 5, 1975, requested 
that he be permitted to complete the demolition of 2521 East 
Pender and to clean up the disputed properties. 

MOVED by Aid. Bird, 

THAT Mr. Andru be granted permission to complete demolition 
of the particular property which is already half demolished and 
unoccupied . 

- CARRIED UNANIMOUSLY 

6. Rezoning Application: 

2000 Block West 48th Avenue 

MOVED by Aid. Bird, 

THAT the delegation request from Allan & Lougheed, Barristers 
and Solicitors, regarding a rezoning application for the 2000 
Block West 48th Avenue, be approved. 

- CARRIED UNANIMOUSLY 

7. Proposed Rezoning of 

2300 Block West 37th Avenue 

MOVED by Aid. Bird, 

THAT the delegation request from Mr. Martin D. Zlotnik, with 
respect to the proposed rezoning of the 2300 Block West 37th 
Avenue, be approved. 

- CARRIED UNANIMOUSLY 
CITY MANAGER'S AND OTHER REPORTS 


A. MANAGER'S GENERAL REPORT 
NOVEMBER 14, 19 7 5 


Works & Utility Matters 
(November 14, 19 75) 

The Council considered this report which contains three 
Clauses identified as follows: 

CI. 1: Local Improvement - Reduction in Scope 

CI. 2: Clark Drive Level Crossing over CNR and CPR 

tracks North of Powell Street 
CI. 3: Langara Lands - Local Improvements 

The Council took action as follows: 


Clauses 1 to 3 

MOVED by Aid. Marzari, 

THAT the recommendations of the City Manager contained in 
Clauses 1 to 3 be approved. 

- CARRIED UNANIMOUSLY 
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CITY f^ANAGER'S AND OTHER REPORTS (cont'd) 

Building & Planning Matters 
(November 14, 19 7 5 

The Council considered this report which contains eight 
Clauses identified as follows: 

Demolitions in Kitsilano 
Items Deferred from Public Hearing of 
July 22, 1975 

Rezoning Application - N/E Corner of 
Kingsway and Nanaimo 

Rezoning Application - 716 East 41st Avenue 
Rezoning Application - 2050-70 West 48th Avenue 
Residential Rehabilitation Assistance Program 
Fund for Seagate Manor 

Development Permit Application #71698 - 
2416 West 3rd Avenue (Kitsilano) 
Lane East of Dunbar Street, Between 27th 
and 29th Avenues 

The Council took action as follows: 


CI. 

1: 

CI. 

2 : 

CI. 

3: 

CI. 

4 : 

CI. 

5: 

CI. 

6 : 

CI. 

7 : 

CI. 

8 : 


Demolitions in Kitsilano 
(Clause 1) 


MOVED by Aid. Bowers, 

THAT a demolition permit be approved for the single-family 
dwelling located at 2028 West 3rd Avenue. 

- CARRIED UNANIMOUSLY 

Items Deferred from Public 

Hearing of July 22, 1975 (Clause 2) 

MOVED by Aid. Bowers, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 

Rezoning Application - N/E Corner 
Kingsway and Nanaimo (Clause 3) 

It was agreed to defer consideration of this Clause to a 
later meeting of Council pending the hearing of a delegation 
approved earlier this day. 

Rezoning Application - 716 
East 41st Avenue (Clause 4) 

MOVED by Aid. Sweeney, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 

Rezoning Application - 2050-2070 
West 48th Avenue (Clause 5) 


It was agreed to defer consideration of this Clause to a 
later meeting of Council pending the hearing of a delegation 
approved earlier this day. 

Residential Rehabilitation Assistance 
Program Fund for Seagate Manor (Clause 6) 

MOVED by Aid. Volrich, 

THAT Council express its intent to use Seagate Manor for 
residential purposes for 15 years; 

FURTHER THAT the Director of Finance report back to Council on 
the financial implications of this action. 

- CARRIED 

(Aldermen Bowers, Boyce, Cowie and the Mayor opposed) 

cont ' d. . . . 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Building & Planning Matters 
(November 14, 1975) (cont'd) 

Development Permit Application 
#71698 - 2416 West 3rd Avenue 
(Kitsilano) (Clause 7) 


MOVED by Aid. Harcourt, 

THAT this Clause be received for information. 

- CARRIED UNANIMOUSLY 

Lane East of Dunbar Street Between 
27th and 29th Avenues (Clause 8) 

MOVED by Aid. Sweeney, 

THAT this Clause be received for information. 

- CARRIED UNANIMOUSLY 

(At this point in the proceedings. Alderman Kennedy 
left the meeting) 


Licenses & Claims Matters 
(Novmeber 14, 1975) 


Claim Number 15502 - 

Evelyn Tackaberry (Clause 1) 

MOVED by Aid. Harcourt, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 

Fire & Traffic Matters 
(November 14, 1975) 

Fastbus Segregated Bus Stops on Hastings 
Street and Additional Bus Stop on 
Melville-Dunsmuir Connector (Clause 1) 

MOVED by Aid. Volrich, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 


Finance Matters 
(November 14, 1975) 

The Council considered this report which contains five 
Clauses identified as follows: 


CI, 
CI, 
CI. 
CI, 
CI, 


Restoration of the Orpheum Theatre 
Joint Government Seminar "Operation Access" 
Expenses: Heritage Advisory Committee 
Investment Matters (Various Funds) September 19 75 
Hodson Manor - 1254 West 7th Avenue 


The Council took action as follows: 

Restoration of the Orpheum 
Theatre (Clause 1) 

MOVED by Aid. Bowers, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED 


(Aldermen Rankin and Sweeney opposed) 


cont 'd. 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Finance Matters 

(November 14, 1975 ) (cont ' d) 

Joint Government Seminar 
'Operation Access' (Clause 2) 

MOVED by Aid. Rankin, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED 

(Aldermen Bird, Boyce and Marzari opposed) 

Clauses 3 and 4 

MOVED by Aid. Cowie, 

THAT the recommendations of the City Manager contained in 
Clauses 3 and 4 be approved. 

- CARRIED UNANIMOUSLY 

Hodson Manor - 1254 West 
7th Avenue (Clause 5) 

MOVED by Aid. Marzari, 

THAT a grant of $4,600 to the Fairview Little People's Society 
be approved. 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 

MOVED by Aid. Harcourt, 

THAT the following recommendations of the City Manager be 
approved : 

"A. Accept the Architects' report and budget estimate, and 

retain Rhone & Iredale Architects to complete the project; 

B. Approve the estimates as outlined in the body of the 
report in the amount of $78,595 including the Day Care 
Grant, the necessary funds to be transferred from 
Contingency Reserve; 

C. Approve entering into a cost plus fixed fee contract 
with Shopland Construction. The contract to be to the 
satisfaction of the Director of Legal Services." 

- CARRIED UNANIMOUSI Y 


Property Matters 
(November 14, 19 75) 

The Council considered this report which contains three 
Clauses identified as follows: 

CI. 1: Lease of Portion of D.L. 5317; 

South of Beach Avenue 
CI. 2: Acquisition for Non-Market Housing Site 

5519 Melbourne Street 
CI. 3: Demolitions 

The Council took action as follows : 


Clauses 1 to 3 

MOVED by Aid. Harcourt, 

THAT the recommendations of the City Manager contained in 
Clauses 1 and 2 be approved and Clause 3 be received for 
information . 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

B. Demolition Control 

The City Manager under date of November 14, 1975, submittec 
the following report of the Director of Permits & Licenses: 

"On November 4, 197 5, Council passed the following resolution: 

"THAT consideration of the demolition permits listed 
in the City Manager's report be deferred until the 
proposed demolition control regulatory bylaw is before 
Council, and in the meantime no demolition permits be 
issued by the City: 

FURTHER THAT the Director of Permits and Licenses submit 
a further report to Council in line with the proposed 
Charter amendment re demolition control legislation." 

With respect to the second sentence of the resolution, the 
Director of Permits and Licenses reports as follows: 

"Further information to that contained in the Manager's 
report of October 31, 1975, with respect to control of 
demolitions is as follows : 


- No Development Permits or Building Permits have 
been issued for new buildings on the sites of the 
38 buildings covered by the report. 

Development Permits have been applied for with 
respect to 17 of the 38 buildings and 2 Building 
Permits have been applied for. 

Since the preparation of the report there have 
been 8 further applications involving 21 units for 
Development Permits. In two cases Development 
Permits have been issued and in one case a 
Building Permit has been applied for. 

The City Manager submits the report for the INFORMATION of Council.' 


MOVED by Aid. Harcourt, 

THAT the foregoing report be received for information. 


- CARRIED UNANIMOUSLY 


I. Report of Standing Committee 
on Housing and Environment, 
October 30, 1975 


The Council considered this report which contains eight 
Clauses identified as follows: 


CI. 

1: 

CI. 

2 : 

CI. 

3: 

CI. 

4: 

CI. 

5: 

CI. 

6 : 

CI. 

7 : 

CI. 

8: 


GVRD Housing Site - 14th Avenue and Nootka 
Grant Request - Spay and Neuter Clinic 
Program for Continuation of Fire By-law 
Implementation 
Housing Status Report 

Downtown Street Tree Planting Strategy Plan 

Kitsilano Housing Society - "Buy Back 

Kitsilano Fund" 

Minimum Standards By-law 

Pender Street Demolitions 


The Council took action as follows: 


cont'd. 


Board of Ac3ininistration, August 14, 1970 . . 

2 . Vacant lots in the 5700 Blk. Ross Street 

The Medical Health Officer reports as follows: 

"The City Clerk has received a petition from several residents 
regarding three vacant lots in the 5700 Blk, Ross Street, 
Vancouver. Inspections by this Department indicate that one 
lot has been recently cleared of bush and is in a satisfactory 
condition. The clearing and removal was done by the owner, 
Mr. D. Moody. The other two lots complained of are overgrown 
with weeds, grass and blackberry bushes and a small amount of 
broom. There has been some dumping of garden refuse but this 
is not excessive . 

In our opinion the conditions existing on these lots do not 
warrant action by this Department under the Tidy By-law. 

Mrs. D. Moody, wife of the owner, has been contacted by this 
Department and she states that her husband will clear the two 
remaining lots within a period of 14 days." 

Your Board RECOMMENDS that the report of the Medical Health 
Officer be received and a copy furnished to the petitioners. 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Report of Standing CoitimitteG 
on Housing and Environment, 
October 30, 1975 (continued) 

Clauses 1 and 4 to 8 

MOVED by Aid. Harcourt, 

THAT the recommendation of the Committee contained in Clause 
1 be approved and Clauses 4, 5, 6, 7 and 8 be received for 
information. 

- CARRIED UNANIMOUSLY 

Grant Request - Spay and 
Neuter Clinic (Clause 2) 

MOVED by Aid. Harcourt, 

THAT the recommendation of the Committee contained in this 
Clause be approved after amendment to read as follows: 

"That the City of Vancouver approve a grant to the 
B.C.S.P.C.A. , of up to $45,000 , for the develop- 
ment of a low-cost spay and neuter clinic." 

(underlining denotes - CARRIED BY THE 

amendment) REQUIRED MAJORITY 

(Aldermen Boyce and Marzari opposed) 

Program for Continuation of 

Fire By-law Implementation (Clause 3) 

For Council action on this Clause, see pages 1 and 2. 


II. Report of Standing Committee 
on Finance & Administration, 
October 30, 1975 


The Council considered this report which contains three 
Clauses identified as follows: 

CI. 1: Fire Department - Manning Requirements 
CI. 2: Fire Boat - Operation and Financing 
CI. 3: Consideration of Policy re Grant Requests 
for Social Services 

The Council took action as follows: 


Clauses 1 to 3 

MOVED by Aid. Volrich, 

THAT Clauses 1, 2 and 3 be received for information, 


- CARRIED UNANIMOUSLY 


III. Report of Standing Committee 
on Community Services, 
October 30, 1975 


The Council considered this report which contains three 
Clauses identified as follows: 

CI. 1: Mental Patients Association - Non-Conforming 
Uses 

CI. 2: B.C. Association for the Advancement of Coloured 
People - Problems Meeting By-law Requirements 
for Assembly Hall 

CI. 3: Offer of Location for a Farmer's Market 

The Council took action as follows: 

cont 'd. , . . 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Report of Standing Committee 
on Community Services, 
October 30, 1975 (continued) 

Clauses 1 to 3 

MOVED by Aid. Rankin, 

THAT Clauses 1, 2 and 3 be received for information. 

- CARRIED UNANIMOUSLY 

IV. Report of Standing Committee 
on Housing and Environment, 
November 6, 1975 


The Council considered this report which contains two 
Clauses identified as follows: 

Cl. 1: Bicycle Routes and Walking Trails 

CI. 2: Housing List - B.C. Housing Management Commission 
The Council took action as follows: 

Bicycle Routes and Walking 
Trails (Clause 1) 


MOVED by Aid. Har court, 

THAT the recommendation of the Committee contained in this 
Clause be approved after amendment to read as follows: 

"That Council approve in principle the Habitat bike 
route project, and the City Engineer report back to 
the Standing Committee on Housing and Environment 
on design and cost tiguresT " 

- CARRIED UNANIMOUSLY 

(underlining denotes 
amendment) 

Housing List - B.C. Housing 
Management Commission (Clause 2) 

MOVED by Aid. Harcourt, 

THAT this Clause be received for information. 

- CARRIED UNANIMOUSLY 

V. Report of Standing Committee 
on Community Services, 
November 6, 197 5 


The Council considered this report which contains three 
Clauses identified as follows: 

Cl. 1: Day Care Leases 

Cl. 2: Nelson Place Beer Parlour - Police Report 
Cl. 3: Carnegie Library 

The Council took action as follows: 

Clauses 1 and 2 

MOVED by Aid. Rankin, 

THAT the recommendations of the Committee contained in 
Clause 1 be approved and the resolutions be received for information; 

FURTHER THAT Clause 2 be received for information. 


- CARRIED UNANIMOUSLY 
cont'd. . . . 
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Report of Standing Committee 
on Community Services 
November 6, 1975 (continued) 

Carnegie Library 
(Clause 3) 


MOVED by Aid. Rankin, 

THAT the resolutions of the Committee contained in this 
Clause be received, and the recommendation be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers, 

THAT the City solicit bids for lease of the Carnegie 
Library for any legal use, it being made clear that the 
building is a designated heritage structure; 

FURTHER THAT these bids be in the hands of the City 
by the end of January, 1976. 

- CARRIED 

(Aldermen Boyce, Marzari and Rankin opposed) 


VI. Report of Standing Committee 
on Planning and Development, 
November 6, 1975 

The Council considered this report which contains five 
Clauses identified as follows: 

CI. 1: Economic Alternatives for Preserving Heritage 

Structures and Areas 
CI. 2: Special Plaque for Designated Buildings 
CI. 3: Consideration of Buildings in Yaletown 
CI. 4: Development Permit Application No. 71851 - 

Ocean Fisheries Ltd. - 2165 Commissioner Street 
CI. 5: Redevelopment of Granville Island 

The Council took action as follows : 

Economic Alternatives for Preserving 
Heritage Structures and Area (Clause 1) 

MOVED by Aid. Bowers, 

THAT recommendations A to J of the Committee, with the exception 
of recommendation H, contained in this Clause be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers, 

THAT recommendation H of the Committee contained in this 
Clause be approved. 

- CARRIED 

(Alderman Bird opposed) 

MOVED by Aid. Bowers, 

THAT the resolution of the Committee contained in this 
Clause be received. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers, 

THAT an interim method of dealing with heritage structures 
be referred to the Planning and Development Committee for further 
consideration . 

- CARRIED UNANIMOUSLY 


cont 'd 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Report of Standing Cominittee 
on Planning and Development, 
November 6, 1975 (continued) 

Special Plaque for Designated 
Buildings (Clause 2) 

MOVED by Aid. Bowers, 

THAT the recommendation of the Committee contained in this 
Clause be approved after amendment to read as follows: 

"That an appropriation of $500.00 be added to the budget 
of the Vancouver Heritage Advisory Committee to enable 
the design and production of a special plaque for Council 
designated heritage structures; funds to be provided from 
Contingency Reserve; 

Further That subsequent issues of the plaque be paid for 
by the owners of designated structures ." 

- CARRIED UNANIMOUSLY 

(Underlining denotes 
amendment) 

Clauses 3, 4 and 5 

MOVED by Aid. Bowers, 

THAT the recommendation of the Committee contained in Clause 
3 be approved and Clauses 4 and 5 be received for information. 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

VII . Illegal Suites - Hardship Cases. 
November 14, 1975. 


The Committee of Officials, Illegal Suites - Hardship Cases, 
submitted the following report, under date of November 14, 1975: 

"The Committee of Officials has considered the following requests 
under the policy established by Council concerning Illegal 
Suites - Hardship Cases, and reports as follows: 


(a) The following applications recommended for approval by the 
Sub-Committee be approved: 


James G. Darlington (tenant) , 2532 East 16th Avenue 
Pearl-Ann Kaulius (tenant) , 1310 Walnut Street 
Janice M. Achilles (tenant) , 3708 West 2nd Avenue 
Linda Joel (tenant) , 456 West 21st Avenue 
Kathy Jackson (tenant) , 2239 West 1st Avenue 


(b) the following applications be approved for one year from 
the date of this Resolution: 


Jerry W. Wright (tenant) , 2710 Waterloo Street 
Syd Portman (tenant) , 2710 Waterloo Street 
Susan E. Irvine (tenant) , 999 West 20th Avenue 
Lila Wati Singh (owner) , 849 East 26th Avenue 

Kantilal and Wanita Thakorlal (owners) , 2692 East 45th Avenue 

Nicolas Bordokas (tenant) , 186 West 17th Avenue 

Chiu Kwok Tai (tenant) , 2648 Dundas Street 

May Tong Lee (owner) , 3291 East Georgia Street 

Kashmir S. Johal (tenant), 431 S. E. Marine Drive 

Pamela Kathleen Wheeler (tenant) , 3883 West 10th Avenue 


(c) the following applications be approved for six months from 
the date of this Resolution: 


William Cackette (tenant) , 2590 West 5th Avenue 
Priscilla A. Suson (tenant) , 5225 Wales Street 
Andrew Pratt (tenant) , 2515 West 2nd Avenue 
Catherine L. Dullege (tenant) , 2515 West 2nd Avenue 
Laurie M. Soul (tenant) , 2515 West 2nd Avenue 
Daniel D. Sheehan (tenant) , 2310 Balaclava Street 


(d) in respect to the above mentioned, the City Building Inspector 
be instructed to withhold enforcement action and to carry 
out the policy as adopted by Council on December 17, 1963, 
and as amended by Council on November 10, 1964." 


(e) the following applications be not approved: 


George R. Carlisle (owner) , 5052 Chambers Street 
Partap Singh Dhillon (owner) , 4914 Spencer Street 


MOVED by Aid. Bowers 

THAT the foregoing report of the Committee of Officials, be 
approved . 

- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

VIII. Part Report from Special 

Committee re U.N. Conference. 
(November 10,1975) 

Reception for Delegates to 

the U.N. Conference. (Clause 1) 

MOVED by Aid. Rankin 

THAT the recommendation of the Committee, contained in this 
report, be approved. 

- CARRIED UNANIMOUSLY 


IX. Part Report from Standing 
Committee on Finance and 
Administration . 
(November 13, 1975) 

Fire Department - Manning 
Requirements (Clause 1) 

Council considered this clause, which contained the following 
recommendations : 

(a) That the next aerial ladder truck received in the City service, 
be placed at Fire Hall #18 which will have the effect of 
reducing the complement at this Hall from 8 to 7 firefighters, 
thereby reducing the total need for new firefighters from 28 

to 23 in 1976; 

(b) That the uniformed strength of the Fire Department be increased 
by 23 men as soon as possible in order that their initial 
training can be completed by January 1, 1976; 

(c) That City Council serve two years' notice of discontinuance of 
use of the Vancouver Fire Boat to the National Harbours Board 
and relevant municipalities, and the Director of Finance and 
City Engineer be instructed to report back on source of funds 
and timing required to upgrade the mains, hydrants and pumper 
trucks ; 

(d) That the City Manager further investigate and report on the 
whole question of work redistribution as summarized in 
alternative #4. 


Mr. Gordon Anderson, President of Vancouver Firefighters' Union, 
spoke to this report. 

MOVED by Aid. Volrich 

THAT recommendation (a) contained in this report, be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bird 

THAI recommendation (b) contained in this report be approved. 

- LOST 

(Aid. Bowers, Boyce, Cowie , Harcourt, Marzari and 
the Mayor opposed) 


Cont ' 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 


Part Report from Standing Committee 
on Finance and Administration. 
(November 13, 1975) (Cont'd) 

Fire Department - Manning 
Requirements (Clause 1) (Cont'd) 


MOVED by Aid. Harcourt 

THAT recommendation (b) be deferred to the next meeting of 
council. _ ^Qg^ 

(Aid. Bird, Bowers, Rankin, Sweeney, Volrich and 
the Mayor opposed) 

The motion to defer having lost, the motion to approve was 
put and LOST . 

MOVED by Aid. Volrich 

THAT recommendation (c) contained in this report, be approved. 

, -, ^ 1 • ^^ - CARRIED 

(Aid. Rankin opposed) 

MOVED by Aid. Volrich 

THAT recommendation (d) contained in this report be approved. 

- CARRIED 

(Aid. Bird opposed) 

MOVED by Aid. Bowers 

THAT Firehall No . 19 , located at 4396 West 12th Avenue, be 
closed, effective January 1, 1976. 

- (deferred) 

MOVED by Aid. Cowie 

THAT consideration of Aid. Bower's motion be deferred to the 
next meeting of Council. _ carried UNANIMOUSLY 


During discussion of the foregoing item 
Alderman Harcourt left the meeting. 


RISE FROM COMMITTEE OF THE WHOLE 

MOVED by Aid. Cowie 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

ADOPTION OF THE REPORT OF COMMITTEE OF THE WHOLE 

MOVED by Aid. Cowie 
SECONDED by Aid. Sweeney 

THAT the report of the Committee of the Whole be adopted. 


- CARRIED UNANIMOUSLY 
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BY-LAWS 

1. BY-LAW TO AMEND BY-LAW No. 3575 

BEING THE ZONING AND DEVELOPMENT 
BY-LAW. (To Control Demolitions) 

MOVED by Aid. Volrich 
SECONDED by Aid. Cowie 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was, 

MOVED by Aid. Volrich 
SECONDED by Aid. Cowie 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

MOTIONS 

1 . Observance of Remembrance Day 
by Commercial Establishments. 

MOVED by Aid. Volrich 
SECONDED by Aid. Cowie 

THAT WHEREAS Remembrance Day is the day on which the Nation 
recognizes those who lost their lives in the defence of their Country; 

AND WHEREAS it is befitting that this day be strictly observed; 

AND WHEREAS certain commercial establishments in the City of 

Vancouver remained open on last Remembrance Day in contravention of 

the observance of this day and in violation of the provisions of 
the Vancouver Charter; 

THEREFORE BE IT RESOLVED THAT the Director of Permits and 
Licenses consult with the Crown Counsel on the laying of charges 
against those establishments which violated the observance of 
Remembrance Day. 


It was agreed to defer this motion to the next meeting of 
Council . 
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NOTICE OF MOTION 

Alderman Volrich submitted the following Notice of Motion, 
which was recognized by the Chair: 

Observance of the Lord's Day Act 
by Commercial Establishments. 

MOVED by Aid. Volrich 

THAT WHEREAS a number of commercial and retail establishments 
in the City of Vancouver are open for business on Sundays in 
violation of the Lord's Day Act; 

AND WHEREAS this practise is becoming more and more common 
within the City of Vancouver; 

THEREFORE BE IT RESOLVED THAT the Director of Permits and 
Licenses consult with the Crown Counsel on the laying of charges 
against those establishments which violate the observance of the 
Lord ' s Day Act . 

(Notice ) 


ENQUIRIES AND OTHER MATTERS 


Residential Parking 
West 6th Avenue. 

Alderman Bird 


referred to complaints from residents 
of the 3000 Block, West 6th Avenue, 
about difficulties in parking in 
front of their properties. One of 
the reasons for this problem is that 
several houses have been converted 
into multiple dwellings. Another 
factor is that there is no lane behind 
these properties . 

The Mayor directed that the City Manager 
investigate this matter for report back. 


Residential Parking 
West 6th Avenue . 

Alderman Bird 


referred to a request from residents 
of the 2900 and 3000 Block, West 6th 
Avenue, for 'Residents Only' parking 
in front of their properties. 
The Mayor directed that this request 
be referred to the Official Traffic 
Commission for investigation. 


The Council adjourned at 7:05 p.m. 


The foregoing are Minutes of the Regular Council Meeting 
of November 18, 1975, adopted on November 25, 1975. 
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Manager's Report, November 14, 19 75 (WORKS - 1) 


WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 

RECOMMENDATIONS : 

1. Local Improvement - Reduction in Scope 

The City Engineer reports as follows: 

"A local improvement project for lane lighting in the Lane North of 
Robson St. from Burrard St. to the Lane East of Jervis St. and the 
Lane East of Jervis St. from the Lane North of Robson St. to Robson 
St. was approved at a Court of Revision on July 11, 1974, Schedule 
426, Item No. 55. 

Lane Lighting projects consist of the installation of street lights 
on wooden poles. In the section of the project on the Lane East of 
Jervis St. from the Lane North of Robson St. to Robson St. no wooden 
poles now exist. 

I do not consider lighting to be essential in this half -block of 
lane at present, and the project should be reduced in scope. 

I RECOMMEND that for Item 55, Schedule 426, the project be reduced 
in scope, to: 

Lane North of Robson St. from Burrard St. to the Lane East 
of Jervis St. 

and, that the portion of the cost of the project to be borne by the real 
property benefited thereby shall be borne proportionately in the same 
manner and on the same basis as originally provided for the project." 

The City Manager RECOMMENDS that the foregoing be approved. 

2. Clark Drive Level Crossing over CNR and CPR tracks North of Powell 
Street 


The City Engineer reports as follows: 

"The National Harbours Board requires access to its Van Term develop- 
ment on the south shore of Burrard Inlet. To provide this, the Harbours 
Board has asked the City to widen and improve the existing public 
crossing on Clark Drive over the railway tracks. The Harbours Board 
has also agreed to accept all charges pertaining to the crossing that 
may be assessed against the City. 

To carry out the widening, the City must seek permission from the 
Canadian Transport Commission. As the work is at no cost to the City 
and will Improve the street system and give more access to the water- 
front, I RECOMMEND that: 

(a) The City Engineer be authorized to sign requisite plans on 
behalf of the City; 

(b) The Director of Legal Services be instructed to make the necessary 
application to the Canadian Transport Commission." 

The City Manager RECOMMENDS that the foregoing be approved. 


3 . Langara Lands - Local Improvements 
The City Engineer reports as follows; 

"Council, on 27 May, 1975, approved that certain paving and' curbs, sidewalks, 
and street lighting related to the Langara Lands should be local improvements. 
To permit the local improvement steps to start while the City still holds title. 
Council is requ««ted to: 

a. Declare the City-owned parcels to be assessable for these local improvements, 
and 

Cont'd . . . 
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Board of Administration, August 14, 19 70 (HARBOURS - 1) 

HARBOURS AND PARKS MATTERS 


RECOMMENDATION 
1 . Laburnum Trees 

On July 9 Council considered a report of your Board which included 
a report from the Medical Health Officer concerning laburnum trees 
in the City and the policy of the Board of Parks and Public 
Recreation . 

One of the recommendations of that report adopted by Council on 
July 9 was that the Board of Parks and Public Recreation submit a 
plan to Council for the removal and replacement of laburnum trees 
on public property and in the parks in the city. 

Under date of July 29, the Chairman of the Board of Parks and 
Public Recreation advises of the following extract from the Minutes 
of the Park Board of their meeting of July 27: 

" Laburnum Trees 

The City Clerk advised that at the July 9 meeting of 
City Council a report of the Medical Health Officer was 
adopted that recommended the following: 

' (1) That the City of Vancouver Health By-law be 

amended to prohibit new plantings of laburnum 
trees on public property. 

(2) That trees on private property posing a hazard 
be dealt with under the existing sections of the 
City Charter. 

(3) That the Board of Parks and Public Recreation 
submit a plan to the Vancouver City Council for 
the removal and replacement of laburnum trees in 
boulevards and in parks in Vancouver.' 

The Council was advised that the estimated cost of removing 
and replanting all 298 laburnum trees on City boulevards 
and 53 in parks was $12,285. 

It was regularly moved and seconded, 

RESOLVED: 

That City Council be advised that the Board will 
include approximately $4,100 in their annual 
estimates in each of the next three years to 
remove and replant laburnum trees; should Council 
feel there is a more urgent need, and provide the 
necessary funds, the trees could be removed in a 
one year program in 19 71. 

- Carried" 

Your Board notes that the costs estimated by the Park Board for 
the years 1971-73 inclusive total $12,300 on present prices and 
wage scales. 

Your Board RECOMMENDS that the matter be brought to the attention 
of the 19 71 Finance Committee at the time they are considering 
their recommendations to Council on the 1971 budget. 


* * * * * 
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Clause 3 Cont'd 


b. Authorize the City Clerk to sign the Local Improvement Petitions. 

Council on 22 July, 1975 approved a recommendation that the costs of sewers, 
water works, underground wiring and the relocation of a parking lot came from the 
land sales. With the defeat of the Five-Year Plebiscite, a source of funds will 
need to be found for the City's share of the local improvements. The Director of 
Finance advises that this is available from the land sales also. The estimated 
cost is $60,000. 


I RECOMMEND: 


A. That the City-owned parcels as listed be declared assessable for the following 
Local Improvement projects: 

a. Pavement and curbs on the un-named Street east of Cambie Street from 
49th Avenue to a point approximately 500 feet south: 
- lots 2, 3 & 4 of Lot A, block 1165, D.L, 526. 


b. P.O. concrete sidewalks on both sides of the un-named Street east of 
Cambie Street from 49th Avenue to a point approximately 500 feet south. 

- lots 2, 3 & 4 of Lot A, block 1165, D.L. 526 

c. Street lighting on both sides of the un-named Street east of Cambie Street 
from 49th Avenue to a point approximately 500 feet south. 

- lots 2, 3 & 4 of Lot A, block 1165, D.L. 526. 

d. P.C. concrete sidewalk on the south side of 49th Avenue from Cambie Street 
to a point approximately 1,200 feet west of Ontario Street. 

- lots 1, 2 & 4 of Lot A, block 1165, D.L. 526. 

e. P.C. concrete sidewalk on the east side of Cambie Street from 49th Avenue 
to a point approximately 949 feet south. 

- lots 1 & 3 of Lot A, block 1165, D.L. 526. 


B. That the City Clerk be authorized to 
works listed in "1" on behalf of the 

G. That the City's share of the cost of 
come from the land sales." 


sign Local Improvement petitions for the 
City as the property owner. 

these projects, estimated at $30,000, 


The City Manager RECOMMENDS that the above report of the City Engineer be approved 


FOR COUNCIL ACTION SEE PAGE(S) 
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BUILDING & PLANNING MATTERS 



CONSIDERATION 

1 . Demolitions in Kitsilano 

The Director of Planning reports as follows: 

"In accordance with the City Council resolution of October 22, 1974, 
the Planning Department is reporting on the following demolition 
application in the Apartment Area of Kitsilano. 

An application has been made to demolish a single family dwelling at 
2028 West 3rd Avenue. 

Plan Policy #9 of the Kitsilano Apartment Area Plan, which was 
adopted by City Council on May 6, 1974, states that: 

Relocation assistance should be provided for displaced 
tenants as an aspect of the redevelopment process. 

The text of the above policy states that resident-owners and 
middle income tenants are generally able to find alternate 
accommodation. However, the plan policy states that there are 
three groups of tenants for which the landlord must assist in re- 
location: long term families, senior citizens and individuals earning 
less than $3,000 per year. 

In accordance with this policy, the owner of the site. Shelter Develop- 
ment and Contracting, was contacted. Mr. Jan Timmer, acting for the 
owners, stated that the previous tenants did not fall into any of 
the categories requiring relocation assistance. Mr. Timmer subsequently 
submitted a letter to the Kitsilano Planning Office stating the circum- 
stances of the previous residents. A copy of this letter is attached 
as Appendix A. The Area Planner feels that the owner has complied 
with Council policy on relocation. 

A development permit was filed on October 16, 1975 to construct an 
8 unit apartment building on the site. This application is currently 
being processed. 

It is, therefore, recommended that City Council give consideration 
to the issuance of ademolition permit for the single family dwelling 
located at 2028 West 3rd Avenue. 

The City Manager submits the foregoing report for the CONSIDERATION of 
City Council . 


RE COMMEND AT I ON 

2 . I terns Deferred from Public Hearing of July 22, 1975 . 


The Director of Planning reports as follows: 

"At a Public Hearing held on July 22, 1975^ the Director of 
Planning submitted an application to rezone: 

(A) North side of Prior Street between Gore Avenue and the 
Road west of Main Street; Lots 1-47, Block 21 and Lots 
1-17, Block 22, all of D. L. 196 from (CM-1) Commercial 
District to (M-1) Industrial District; (See attached 
draft by-law and draft plan - Appendix A). 


Cont ' d. 
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Clause i.'Io. 2 Continued . 

(b) Portion of Crown Lease Land to the City, North of Lot 

14, Block 64, D.L. 185 and South of the Revised Harbour 
Headline from (M-1) Industrial District to (RS-1) One- 
Family Dwelling District; and, (see attached draft 
by-law and draft plan - Appendix B). 

(C) South side of Beach Avenue between Thurlow Street and 
the Burrard Bridge; and of Lot 26, Lots 27-30, 
Block 14, Plan 92 and the west portion of Lot B, Block 
14, Plan 9919 and Water Lots 3-8 of Lot 5317, all of 
D.L, 185 from (M-l) Industrial District (light) and 
(M-2) Industrial District (heavy) to (RS-1) One- 
Family Dwelling District. (See attached draft by-law 
and draft plan - Appendix C). 

(D) Area bounded by Beach Avenue, Burrard Street, Pacific 
Street and Homer Street, Lots 1-34 inclusive. Block 721, 
D.L. 541; Lot G, Plan I5II8, and Lots 4-12 and Lots A-C, 
Plan 8486, and Lots D-F, Plan I2388, Block 122, D.L. 541- 
South 183.88' of Lots 2 and 3 and Lot 4, Plan 9597, 
Block 123, D. L. 541. South I83.88' on the West and 
South 122.73' on the East of Lot L 56O6, Plan 6109, 

D.L. 541. Lot J, Block 115, D. L. 541. From (CM-l) 

Commercial District to (F.C.C.D.D.) False Creek 
Comprehensive Development District. (See attached draft 
by-law and draft plan - Appendix D) 

City Council at the Public Hearing was informed that the application 
had been approved by the Director of Planning, but the application 
had not been considered by the Vancouver City Planning Commission. 

Council resolved at the Public Hearing: 

"THAT a decision on the above rezoning be deferred until 
a report from the Vancouver City Planning Commission is 
received. 

FURTHER THAT -the Director of Planning be requested to 
consider the points raised by the delegation. " 

The Vancouver City Planning Commission at its meeting of July 28, 
1975, endorsed the recommendation of the Director of Planning to 
approve the rezoning application for items A-C, listed above. No 
delegations came forward to be heard on these three items. 

The J. Fyfe Smith Co. Ltd. appeared as a delegation in regard 
to item D, the area bounded by Beach Avenue, Burrard Street, 
Pacific Street, and Homer Street. 

Concerns raised by J. Fyfe Smith Co. Ltd. 

The brief presented by Mr. Southcott of J. Fyfe Smith Co. Ltd. 
on July 22, 1975, indicated that a portion of their property 
described as Lots D, E, and J, Block 115, D« L« 541 would fall 
within the area to be rezoned. The south-west portion of the 
land and building would become (F.C.C.D.D.) False Creek Com- 
prehensive Development District and the balance would remain 
(CM-1) Commercial District. 

A copy of the brief, including maps of the area is attached as 
Appendix E. 
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Clause No. 2 Continued . 
The brief noted that: 


BUILDING 


"The Fyfe Smith Co. is not objecting to the concept 

of False Creek Redevelopment nor the necessary rezoning 

to facilitate such development." 

The major concern of the company was the effect of extending 
Pacific Street through their property to connect with the extension 
of Beatty Street. 

The brief noted that the extension of Pacific would reduce the 
warehouse area and leave an isolated segment of land of no value 
on the other side of the street. 

Further discussions have now been held with the City Engineer, 
Mr. Southcott and Marathon Realty Ltd. 

It has been confirmed that the extension of Pacific Street to the 
Beatty Street Extension should remain part of the False Creek Area 
2 Development Plan. 

The purpose of the connection is to provide secondary access from 
False Creek to Granville and Burrard Bridges and to Downtown via 
Seymour and Richards, in addition to the primary connection from 
False Creek to the West End via Beach Avenue. 

The Beatty Street Extension will not be developed until justified 
by Marathon's development, and in all probability not until the 
rail tracks are removed, which will be several years in the future. 
At that time Fyfe Smith and other operations in the area will be 
disrupted by the loss of rail service, in any case, so the problem 
described by Mr. Southcott may not arise. 

At that time it would be appropriate for the precise alignment of 
the connection to Pacific Street to be determined, and for the 
City to acquire the necessary right of way. 

Mr. Southcott is aware that there is no immediate threat of 
disruption to the Fyfe Smith Co., and has been assured that any 
future acquisition for the right of way would include the small 
corner to the west. Marathon Realty Co. have indicated that 
they would be prepared to consider the acquisition of this corner 
for consolidation with their False Creek property. 

In view of the above, it is considered that the boundary between 
the (CM-1) Commercial District and the (F.C.C.D.D.) False Creek 
Comprehensive Development District as proposed in the rezoning 
application and as shown on the attached map (Appendix D) is 
logical and correct. 

On July 28, 1975, the Vancouver City Planning Commission considered 
the rezoning application and resolved: 

"THAT the Commission recommend approval of the application 
of the subject area inasmuch as there appears to be adequate 
recourse for the owner of Lots D, E, and J, Block 115j 
D.L. 541." 

RECOiyiMENDATION : That the application to rezone areas A-D be approved 
and the Director of Legal Services be instructed to prepare and 
bring in the necessary amendments to the Zoning and Development 
By-law No. 3575. 

The City Manager REC0I#1ENDS that the foregoing recommendation of the 
Director of Planning be approved. 


Cont'd. 
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3. N.E. Corner of Kingsway and Nanaimo Street 
Lots 6 & 7, Block 9, D.L. 393 

Present Zone: (RT-2) Two Family Dwg. District 
Requested Zone: (C-2) Commercial District 

Applicant: Mr. Joan Eusanto and Mr. Clarke Eusanto . 


I The Director of Planning reports as follows: 

"An application has been received from Mr. John Eusanto and Mr. Clarke 
Eusanto requesting an amendment to the Zoning and Development By-Law 
No. 3575 whereby the above-described property be rezoned from (RT-2) 
Two Family Dwelling District to (C-2) Commercial District for the 
purpose of: 

'developing offices with sxjites above'. 

: SITE DESCRIPTION 

The site is located on the northeast corner of Kingsway and Nanaimo 
Street and is composed of two lots. Lot 7 has a frontage of 49 •6 
feet, lot 6 has a frontage of 33 feet. Both lots have a depth of 
121 feet to a 20 foot lane for a total site area of 9922 square feet. 
The lots are zoned (RT-2) Two Family Dwelling District and are devel- 
i oped with three billboards on lot 7 and a 1^ storey house on lot 6. 
(See Appendix A). 

I 

j The lands to the east on the north side of Kingsway and lot 5 north 
I of the site is zoned (RT-2) Two Family Dwelling District. The lands 
to the south and west are zoned (C-2) Commercial District. The N.W. 
corner of Kingsway and Nanaimo Street is developed with a gasoline 
service station, the S.E. corner with the Eldorado Motor Hotel. The 
S.W. corner of Kingsway and Nanaimo Street was rezoned in May, 1975 
to (CD-1) Comprehensive Development District with a small one storey 
bank and two storey office building fronting onto Kingsway with an 
apartment building behind. 

ANALYSIS 

A sketch elevation submitted by the applicants and forming part of 
the application indicates a three storey building with offices at 
street grade and two floors of suites above. 

A previous application to rezone these two lots plus lot 5 "to the north 
and lot 9 to the east from (RT-2) Two Family Dwelling District to 
(C-2) Commercial District in I968 by Block Brotheris Realty Limited, 
for the purpose of developing offices was refused because the rezoning 
would have created a situation whereby the thirteen lots zoned (RT-2) 
Two Family Dwelling District on the north side of Kingsway between 
two commercially zoned areas. The houses presently developed in 

I this area appear to be in good to excellent condition. 

I 

I The rezoning of the site from (RT-2) Two Family Dwelling District to 
I (c-2) Commercial District would allow a development of a higher bulk 
: and intensity of use in an area that is zoned and developed as (RT-2) 
'Two Family Dwelling District to the north and east. 

I 

The Director of Planning, however, would give favourable consideration 

to an application to rezone to (CD-1) Comprehensive Development District 

of a well designed, mixed commercial and residential development 

that is compatible with the area and is limited to a floor space 

ratio of 1.0, and that the commercial use be restricted to small offices 
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and/or retail uses that serve the local needs of the area and are 
quiet to the resident ail uses on the upper floors. The design should 
have particular regard to its effect on the adjacent residential 
owners, provide adequate vehicular ingress and egress to the site. 
Amenities should be built into the development. The applicant 
should also attempt to acquire the remaining RT-2 zoned lot to the 
north of the site (Lot 5, Block 9, D.L. 393) to be included in the 
development . 

The Vancouver City Planning Commission when considering the applica- 
tion on September 30, 1975 endorsed the recommendation of the 
Director of Planning. 

RECOMMENDATION ; That the application to rezone be not approved. 

The City Manager RECOMMENDS that the foregoing report of the 
Director of Planning be approved. 


4. 716 E. 41st Avenue, Lot 41, Block 1, D.L. 665, 

Present Zone: (RS-1) One Family Dwelling District 
Requested Zone: (C-2) Commercial District 
Applicant: Mr. Ronald S. Nelsen, Internation Bubble 
Machine Limited. 


The Director of Planning reports as follows: 

"An application has been received from Mr. Ronald Nelsen of International 
Bubble Machine Limited, requesting an amendment to the Zoning and Development 
By-law No. 3575 whereby the above-described property be rezoned from (RS-1) 
One-Family Dwelling District to (C-2) Commercial District for the purpose 
of: 

'providing a turning radius between gas islands and car wash.' 
SITE DESCRIPTION 

The site is located on the south side of East 41st Avenue, East of Fraser 
Street and has a frontage of 30.5 feet and a depth of 95 feet to a 20 foot 
lane for a site area of 2,897 square feet. The site is zoned (RS-1) One- 
Family Dwelling District and is developed with a one-storey plus basement house. 
(See Appendix A) 

The lands to the east, north and south are zoned and developed (RS-1) One-Family 
Dwelling District. Both sides of Fraser Street from East 38th Avenue to East 
51st Avenue except for the West side of Fraser Street north of East 41st Avenue 
is zoned (C-2) Commercial District and developed with various retail outlets 
to serve this area. The land on the west side of Fraser Street north of East 
41st Avenue is zoned (RS-1) One-Family Dwelling District where the Mountain 
View Cemetery is located. 

PROPOSED DEVELOPMENT 

The drawings forming part of this application and marked "Received City Planning 
Department, July 10th, 1975" indicate a tunnel car wash on the south half of 
the site with two pump islands. The station on the commercial zoned property 
that abutts the lot being considered in this application which would be demolished 
and with the addition of this lot would develop the pumps and tunnel car wash. 
The additional lot is needed to enlarge the site to allow for the proposed 
development. 

The drawings indicate landscaping and screening around the site. 
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Clause No. 4 Continued . 
ANALYSIS 

From the Planning Departments' point of view there is adequate commercially zoned 
property in the area. The proposed development is not considered an appropriate 
form of development in the area having regard to the single family dwellings to 
the east and commercial property to the south which contains living quarters. 
Vehicular ingress and egress is restricted to northbound on Fraser Street and 
eastbound on East 41st Avenue due to the lane control islands at this inter- 
section of two arterial streets. 

The developer should examine other existing zoned sites that are more adaptable 
to this form of development. 

The Vancouver City Planning Commission considered the application at its meeting 
of September 30th, 1975 and endorsed the recommendation of the Director of 
Planning. " 

A letter was received on October 16th, 1975 from the applicant requesting 
the Planning Department to hold the application in abeyance as: 

"An Engineers study is under way to determine an alternative lay- 
out on the existing site." 

RECOMMENDATION : 

That the application to rezone the site be not approved. 

The City Manager RECOMMENDS that the report of the Director of Planning be 
approved. 


5. 2050-2070 West 48th Avenue 

Lots 2 and 3 of A of Lot 1, Block 2, 
D.L. 526, Plan 7198 

Present Zone: (RS-1) One Family Dwg. District 
Requested Zone: (Rr4-3) Multiple Dwg. District 

Applicant: Mr. Edward Wood. 


The Director of Planning reports as follows: 

"An application has been received from Mr. Edward Wood, 
requesting an amendment to the Zoning and Development 
By-Law No. 3 575^ whereby the above described property 
be rezoned from (rS-1) One Family Dwelling District to 
(RM-3) Multiple Dwelling District for the purpose of: 
"Construction of apartment block or six-lex". 

SITE DESCRIPTION 

The subject site is situated on the south side of the 2000 block 
West 48th Avenue (2050-2070) West 48th Avenue. The site is I50 
feet in length along West 48th Avenue and is 119.35 feet (average) 
in width for a total site area of 17^902.5 square feet. (See 
Appendix A) 

The subject site is zoned (RS-1) One Family Dwelling District and 
is developed with a one storey plus a basement duplex on each lot. 
The property to the west and southwest of the site is zoned (RM-3) 
Multiple Dwelling District and is developed as a four storey, 74 
unit apartment block. The lands to the north and east of the site 
is zoned (RS-1) One Family Dwelling District and are developed 
with one to two and a half storey single family homes. The land 
fronting onto West and East Boulevard north of West 49'th Avenue is 
zoned (C-2) Commercial District. 
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I Clause No. 5 Continued . 

j Vehicular ingress and egress to the site is from West 48th Avenue 
i to garages at the side of each duplex. There is no lane at the 
I rear of the site however, there does exist a 20 foot dead end lane 
east of the site. 

The rezoning of the site from (RS-1) One Family Dwelling District 
to (RM-3) Multiple Dwelling District would allow a development of 
a higher bulk and intensity of use in an area zoned and developed 
with one family dwellings, except for the site which is developed 
with two duplexes. 

The Vancouver City Planning Commission when it considered this 
application at its meeting of September 30, 1975 endorsed the 
recommendation of the Director of Planning. 

RECOMMENDATION : That the application to rezone the site be not 
' approved. 

! The City Manager REC0MI4ENDS that the report of the Director of 
Planning be approved. 


CONSIDERATION 

6. Residential Rehabilitation Assistance Program Fund for 
Seagate Manor. 


The Director of Planning reports as follows: 

"On August 26, 197 5, City Council considered a recommendation 
of the Planning Department to use Seagate Manor and other 
properties along Point Grey Road which were acquired for 
parkland, as relocation centres for those Kitsilano residents 
displaced because of City actions. Additionally, the 
question was raised as to the necessity of demolishing the 
structures to "prove" the City's intent to acquire Point 
Grey Road property during the current housing situation. 
On that date. City Council instructed the Director of 
Planning to apply for available grants and loans from the 
Federal Residential Rehabilitation Assistance Program, 
these monies to be applied toward the cost of any necessary 
upgrading of these buildings. 

The objective of the Residential Rehabilitation Assistance 
Program is to prolong the life of the building for a further 
fifteen years. Since City Council has not yet resolved the 
question of the long term use of Seagate Manor, the building 
is not eligible for funds from RRAP . Until the long term 
use of Seagate Manor has been resolved, the Planning Depart- 
ment does not believe it appropriate to apply for these 
funds and, therefore, has not done so to date. 

Since City Council must ensure that the expectancy for 
residential use of Seagate Manor will be at least fifteen 
years before C.M.H.C. will approve any funding for 
rehabilitation, the Planning Department requests that City 
Council give consideration to this matter." 

The City Manager submits the foregoing report for the CONSIDERATION 
of City Council. 


Cont ' d. 
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! 

I INFORMATION 

1 7. Development Permit Application # 716 98 
2416 West 3rd Avenue (Kitsilano) 


The Director of Planning reports as follows: 

"In the apartment area plan for Kitsilano, as adopted by City Council 
on May 6, 1975, three half blocks were recommended to be downzoned 
from RM-3A to RT-2. This recommendation was made by the Planning 
Department as these blocks are generally developed with sound, 
substantial conversion houses and fourplexes which are considered 
desirable to retain. Maintaining some form of apartment zoning 
on these blocks would encourage redevelopment which would destroy 
the existing character of these streets. 

Among those blocks recommended to be downzoned is the south side of 
West Third Avenue between Balsam and Larch. An application was made 
on September 30, 1975 to replace five conversion buildings containing 
27 units with a three storey apartment building containing 57 dwelling 
units. The development of an apartment building on this site is 
contrary to City Council policy, the recommendations of Kitsilano 
residents and the recommendations of the Planning Department. 

The rezoning application which proposes rezoning this block from 
RM-3A to RT-2 was submitted on October 20, 1975. Since the rezoning 
application was made subsequent to the filing of the above development 
permit application, the Vancouver Charter does not give City Council 
the authority to hold the permit." 

The City Manager submits the foregoing report for the INFORMATION of 
Ci ty Counci I 


8 . Lane East of Dunbar Street, Between 2 7th & 2 9th Avenues . 
The Director of Permits and Licenses reports that: 

"The following motion was passed at the Special Council 
meeting of October 23:1975 : 

"that the Director of Permits and Licenses was 
requested to investigate the condition of the lane 
east of Dunbar, between 27th and 2 9th Avenues, 
behind the commercial stores." 

The Director reports that with one exception the lane was 
found on several occasions to be in acceptable condition. 
The exception is at the rear of Stong's Supermarket at 
326-54 Dunbar. 

Two Smithrite containers were each approximately one half 
on the lane allowance and one half on Stong's property. 
This could create a traffic obstruction in the lane. In 
addition approximately fifteen shopping carts full of 
cardboard cartons and packaging were at the rear of the 
store, some on the lane allowance. The paper was being 
fed into a compactor. 

The Manager of Stongs, Mr. B. W. Rossum, was contacted and 
the problem explained. He assured our Inspector that the 
Smithrite containers and shopping carts would be kept 
entirely on Stongs property. Mr. Rossum states that 
neighbours also leave refuse on Stong's property and further 
that his company has applied to the City to have the lane 
surfaced. The Engineering Department has confirmed that 
Stongs have initiated an application which is being 
processed. 

This area will receive particular attention in the future." 

The City Manager submits the report of the Director of Permits and 
and Licenses for the INFORMATION of Council. 

FOR COtUGl ACim SE PAQr,{S)/J3SJJ0 
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LICENSES & CLAIMS MATTERS 


RECOMMENDATION 


1 . Claim Number 15502 - Evelyn Tackaberry 


The Director of Legal Services reports as follows: 

"This claim arises as a result of injuries suffered by 
the above Evelyn Tackaberry due to a fall on the sidewalk 
in the 1600 Block Davie Street on September 21st, 1974. 

Investigation discloses that our Waterworks Branch had 
installed a new water main along this block under the 
sidewalk and had put temporary surface in place on one 
half of the sidewalk parallel and next to the curb. The 
backfill in the excavation settled resulting in a surface 
differential of approximately 2 inches between the settled 
area and the top of a water meter box in the sidewalk. 
The claimant failed to see this differential in the surface 
and her foot slipped off the edge of the meter box twisting 
her ankle and causing her to fall. 

Her injuries as verified by medical reports included 
tearing of ligaments in the right ankle with damage to the 
peroneal nerve and contusions to the right knee. The 
ankle was in a cast for six weeks and after ten months she 
still suffered pain and limitation in the movement of the 
ankle. She now is required to wear soft low shoes with 
arch supports rather than ordinary styled footwear. She 
still has a visible disability in her ankle and limitations 
in its movement. She has required treatment and examination 
by both orthopedic and neurology specialists. 

Negotiations with her counsel have resulted in an agreement 
that responsibility for this accident be divided equally 
between the claimant and the City. The liability of the 
City arises from the failure to properly backfill the 
excavation to avoid settlement and the negligence of the 
claimant arises from her not keeping a proper lookout 
and failing to see the hazard. 

In the circumstance I believe a settlement should be 
arranged with Council for the claimant in the amount of 
$2055.00 to cover general damages, special damages for 
loss of wages and other expenses, and legal fees and 
disbursements. j recommend that a cheque in the amount 
of $2055.00 be issued payable to John E. Davis as 
solicitor for Evelyn Tackaberry to finalize this claim." 

The City Manager RECOMMENDS that the foregoing recommendation be 
approved. 


FCn COUIiClL ACTIOM SEE PAGE(S) ...t!ti2„ 
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BUILDING AND PLANNING MATTERS 

RECOiMMENDATIONS 

1. Sale of 1.83 acres of City-owned Land, 

Southeast Corner of 49th Avenue and Elliott 
Street - Lot 1, Block 11, S.E.^, D.L. 336 

The Director of Planning reports as follows: 

" BACKGROUND 

On August 16th, 1960, Council rezoned an area of City-owned land 
bounded by 49th Avenue, Elliott Street, the lane north of 52nd 
Avenue and the lane west of Wales Street from an RS-1 One-Family 
Dwelling District to a CD-I Comprehensive Development District; 
the scheme of development to be limited to an RM-2 Multiple 
Dwelling District standard and requiring the approval of the Tech- 
nical Planning Board and City Council prior to sale. 

Subsequently, these lands were subdivided into two parcels; Lots 1 
and 2, with Lot 2 being sold to the Federal-Provincial partnership 
as a housing site. (A low density senior citizens' development 
was built on this site in 1967) . The residual area to the north 
(Lot 1) was left with an area of approximately 1.83 acres. This 
site and the surrounding area are shown on Appendix A. In the 
immediate vicinity are a local commercial centre, three senior 
citizens' developments, ranging in floor space ratio from 0.4 
to 0.67, and one apartment buildina (FSR 0.85). 

On October 13th, 1967, the Technical Planning Board laid over the 
consideration of this site because the location and regulations 
for low density multiple housing in suburban areas were at that 
time under study. 

On January 20th, 1970, Council considered the report of the 
Technical Planning Board entitled 'Policy Report - Low Density 
Multiple Housing', and approved the changes to the Zoning and 
Development By-law recommended therein. The amending by-law, 
which included a new RM-1 Multiple Dwelling District Schedule, 
was passed on March 24th, 1970. 

The report suggested that the new RM-1 Schedule be used to permit 
a buffer zone of low density multiple housing adjacent to certain 
district commercial centres. 

METHOD OF DISPOSAL 

This parcel is not required for civic or public purposes and 
should therefore be offered for sale. 

PROPOSED CONDITIONS OF DEVELOPMENT - CD-I ZONING BASED ON RM-1 
REGULATIONS 


Conditions of development based on the new RM-1 Schedule could be 
adopted by Council without requiring a fresh Public Hearing to 
vary the existing CD-I zoning. It is proposed that these regul- 
ations be adopted by Council to replace the Council resolutions of 
June 27th, 1960 which required the scheme of development to be 
limited to an RM-2 standard. The 1960 RM-2 reaulations are no 
longer considered suitable with regard to the 40 foot height limit, 
a floor space ratio of 0.85 and combined site coverage by buildings 
and parking of over 70%. 


cont ' d 
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(FIR 



FIRE & TRAFFIC MATTERS 
INFORMATION AND RECOMMENDATION 

1. Fastbus Segregated Bus Stops on Hastings Street and 
Additional Bus Stop on Melville-Diinsmuir Connector 

The City Engineer reports as follows: 

"On June 24, 1975, the Vancouver City Council approved the installation of 
these stops as an experiment. The stops were designed to facilitate the loading 
and unloading of buses and to speed the services on the portion of Hastings Street 
between Main and Seymour Streets. 

The installations have been successful; however, operational experience 
indicates that the eastbound stop at Columbia Street would serve better at a 
location nearside Carrall Street. Council has previously authorized a stop at 
Carrall and thus, it is only necessary to cancel the stop at Columbia Street." 

Accordingly, it is RECOMMENDED that the bus stop on the S/S of Hastings 
Street, west of Columbia Street be cancelled." 

The City Manager submits the matter to Council for INFORMATION AND 
RECOMMENDATION. 


FOR COUNCIL ACTION SEE PAGERS) 
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FINANCE 


FINANCE MATTERS 


RECOMMEND AT I ON 


Restoration of the Orpheum Theatre, 


A - y] . 


The Director of Finance, the Director of Legal Services and the Director 
of Permits and Licenses report as follows: 

"City Coiincil on September I6, 1975 approved the following recommendation: 

'THAT Council accept the tender of Halse-Martin Construction Co. 
Ltd. and direct the Chairman of the Orpheum Theatre Building 
Committee to enter into a contract with them for the sum of 
$94|C)OO.CX), this contract to be satisfactory to the Director 
of Legal Services,* 

With the approval of this management contract, the restoration of the 
Orpheum Theatre will be going forward. There are two items related to the 
restoration that should be resolved by City Council at this time as follows: 

(a) Cost and source of funds for restoration 
(Director of Finance) 

(b) Details of contracts (Director of Permits & 
Licenses and Director of Legal Services). 

(a) Cost and Source of Funds (Director of Finance ) 

City Council was advised on July 29, 1975 of the following estimated 
costs: 

Estimated cost (per Dec. 17/74 report to Council) $3,205,000 
Less: Savings recommended by the City Manager 

and approved by Council on June 24/75 35»600 

Estimated cost to complete — $3,169,400 

The source of funds to meet the above costs, known at this time, 
are as follows: 


Soiirce of Funds 


Federal Government $1,000,000 

OrpheiMi Fund Lottery, etc. 320,000 
City Funds — approved in 1975 

Supplementary Capital Budget 479 « 530 

$1,799.530 

Estimated City funds required from the 197° 

Supplementary Capital Budget $1,369, S70 

City Council, on December 17, 1974 approved the recommendation of 
the Special Committee on the Orpheum Theatre, and specifically 
recommend^Ltion E as follows: 

»That the balance required for the restoration, over and above 
the Federal contributions and the public donations, be included 
in the Supplemental Capital Budgets for 1975 and 1976.* 

The 1975 Supplemental Capital Budget includes $479,530, and the 
balance to be provided in I976 Supplemental Capital Budget is $1,369,S70. 
This report will recommend that City Council approve the provision of 
$1,369,870 in advance of the 1976 Revenue Budget. 


Contd. 
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Clause No. 1 Continued. 


Since the 1976 Supplemental Capital Budget will not be finalized 
until next Spring, and that it is anticipated that expenditures 
will be incurred in excess of funds available prior to that time, 
the Director of Finance requires that »back-up' funds be provided 
at this time in the amount of $1,369,S70, At present, these back- 
up funds will have to be provided from the Property Endowment Fund. 
These funds can only be considered as temporary financing. 

(B) Performance of the Work (Director of Permits & licenses and 
Director of Le^al Services) 

In his contract with the City, the Construction Manager (Halse- 
Martin Construction Ltd.) will carry out the normal supervisory and 
administrative duties of a general contractor. His fee also contains 
an allowance for overhead and profit on certain parts of the work 
which he performs with his own personnel or with minor trades at cost. 

It is proposed that the major trades be contracted directly with 
the City, although their work will be under the supervision of the 
Cons timet ion Manager. Although lump sum bids will be received where 
practical, the Architect recommends that work be done on a cost— plus 
basis when it is not possible to provide sufficient information to 
obtain realistic lump sum bids prior to the award of the contract. 

Because of the niomber of contracts to be entered into, it will 
be recommended that the City Architect be assigned the responsibility 
of awarding trade contracts as required, satisfactory to the Director 
of Legal Services, keeping in mind that the total approved budget is 
not to be exceeded. 


Recommendations 


The Director of Finance recommends that: 

l) The following appropriations be set up to provide for the restoration 
of the Orpheum Theatre: 


a) Renovation Contracts $2,695,400 

b) Management Fee 94,000 

c) Design Fees 307,000 

d) Acoustical Consultants 73tOOO 

$3.l69./i^ 


2) The amoimt of $1,369,870 be included in the 1976 Supplementary Capital 
Budget. 

3) The amount of $1,369,870 of Property Endowment Funds be appropriated as 
temporary financing irntil approval of the 1976 Revenue Budget. 

Ine director of Permits & Licenses recommends that the City Architect 
te directed to award such trade contracts as are necessary to carry 
cut the work of the Orpheum Theatre Restoration, the contracts to be ■ 
sjatisf actory to the Director of Legal Services." 

Tne City i-ianager REC0I4MENDS the foregoing report of the Director 
olf Finance, the Director of Permits and Licenses and the Director 
of Legal Services be approved. 


Cont'd. 
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2 . Joint Government Seminar "Operation Access " 


riNAiMCE 


The Director of Finance reports as follows: 

"On February 17, 1976, a Seminar entitled "Operation Access" is being held at 
the Hotel Vancouver. It is jointly sponsored by the B.C. Department of Economic 
Development and the Federal Department of Supply and Services, and they have 
submitted a letter inviting the City to participate, i.e., the Mayor is invited 
to participate in the opening ceremonies and they are requesting Council approval 
for participation in the Seminar by the Purchasing Division of the City of 
Vancouver. 

The theme of the Seminar is "How to Sell to Government" and I believe that part- 
icipation by the City would be useful to both the City and members of the business 
community. It should encourage additional competition for City business and 
hopefully, encourage local manufacture of items which are now being brought in 
from outside the Province. 

If the City does participate, the senior governments will provide a booth with a 
desk, display panels, etc., but the City will have to staff the booth and provide 
its own handouts and graphics. 

We propose that the handouts be our "How to Sell to the City of Vancouver" brochures, 
and we estimate the cost to be approximately $150. The graphics will probably be 
mounted on the display panels, but it is uncertain, at this time, whether they will 
be in the form of graphs, charts, photographs, actual samples of products, or a 
combination of these, so we will not have an estimate of costs until some decisions 
are made regarding the form of the graphics. 

Mr. E. Fladell, the City's Information Officer, has, however, agreed to work with 
the Province's Design Consultants to ensure that the City's display is compatible 
with the main theme and, in a conversation with the Director of the Provincial 
Trade & Industry Division, he obtained a verbal agreement that if the cost of 
the graphics exceeds $750. the Province will pick up the excess costs. 

I, therefore, recommend that the Purchasing Division of the Department of Finance 
participate in "Operation Access" and the sum of $900. be provided from Contingency 
Reserve to cover the cost of graphics and information handouts." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Director of Finance be approved. 

3 . x^xpenses; Heritage Advisory Committee . 

The City Manager submits the following report of the City Clerk: 

"Under Section 564A (6) of the City Charter it 
is provided that : 

'The Council shall include in its 
annual budget such sums as may be 
necessary to defray the expenses 
of the Heritage Advisory Committee' 

Provision was not made in the General Government Account 
for such expenses for the year 1975 and it is 
therefore 

RECOMMENDED 

that an amount of $700 be transferred from 
Contingency Reserve to the General Government 
Account for the purpose. 

Expenses of the Committee already authorised 
by Council or as out-of-pocket expenses have 
been incurred in the amount of $784.36, $200 
of which has been applied from the City Clerk's 
Budget where limited provision had been made." 

The City Manager RECOMMENDS that the foregoing 
recommendation be approved. rr.-it-r ' 
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4 . Investment Matters (Various Funds) September 1975 . 

The Director of FY.oanCG reports as follows: 

"(a) Security Transactions during the month of September 1975. 
(b) Summary of Securities held by the General and Capital Accounts. 





SECURITY TRANSACTIONS DURING THE MONTH OF SEPTEMBER 1975 


1. GENERAL AND CAPITAL ACCOUNT TRANSACTIONS (PURCHASES) 


Type of Security 


Maturity 
Date 


Maturity 
Value 


Cost 


Term 
Davs 


Annual 

Yielc: % 


tcmber 


Chartered Bank Deposit Receipts and Government Notes 


Canadian Imperial 
Bank of Commerce 
Mercantile Bank of Canada 
Bank of British Columbia 
Royal Bank of Canada 
Provincial Bank of Canada 
Bank of Montreal 


?. SINKING FUND TRANSACTIONS (PURCHASES) 


Oct 

7/75 

$1,504,798.36 

$1,500,000.00 

14 

8. 

34 

Sep 30/75 

1,981,141.85 

1,978,900.00 

5 

8. 

27 

Oct 

15/75 

501,772.26 

500,000.00 

15 

8. 

625 

Nov 

3/75 

1,008,150.68 

1,000,000.00 

34 

8. 

75 

Feb 

13/76 

1,500,000.00 

1,448,145.00 

136 

9. 

61 

Oct 

3/75 

993,845.08 

993,167.55 

3 

8. 

30 



$7,489,708.23 

$7,420,212.55 





Type of Security 
Debentures 


Maturity 
Date 


Maturity 
Value 


Price 


Cost 


Term 
Yrs/Mos . 


Yield 

% 


enber 


iiTiDer 


City of Van. 

6 

.0% 

June 

15/80 

$ 5,000.00 

86. 

00 

$ 4,300.00 

4/9 

9 

.75 

City of Van. 

6 

.0% 

June 

15/80 

2,000.00 

86, 

85 

1,737.00 

4/9 

9 

.50 

City of Van. 

5 

.75% 

Oct 

15/77 

12,000.00 

93. 

46 

11,215.20 

2/1 

9 

.25 

City of Van. 

5 

.0% 

May 

1/78 

11,000.00 

90. 

24 

9.926.40 

2/8 

9 

.25 

City of Van. 

6 

.25% 

Apr 

15/80 

15,000.00 

86. 

375 

12,956.25 

4/7 

10 

.15 

City of Van. 

10 

.0% 

Dec 

16/94 

10,000.00 

93. 

00 

9.300.00 

19/2 

10 

.87 

City of Van. 

6 

.0% 

June 

15/80 

1,000.00 

85. 

00 

850.00 

4/8 

10 

.10 






$56,000.00 



$50,284.85 





CEMETERY PERPETUAL CARE FUND (PURCHASES) 


Debentures 


City of Van. 
City of Van. 
City of Van. 


9.25% Sept 1/87 $ 1,000.00 
9.25% Sept 1/90 1,000.00 
5.5% Nov 15/80 1,000.00 

$ 3,000.00 


91.58 
88.95 
81.75 


$ 915.80 
889.50 
817.50 

$2,622.80 


12/- 
15/- 
5/1 


10.50 
10.75 
10.15 


SUMMARY OF SECURITIES HELD IN GENERAL & CAPITAL ACCOUNTS ONLY - AS AT 
SEPTEMBER 30/75 


Type of Security 


Par or Maturity Value Cash or 'Book Val ue 


Term 


e|red Bank Deposit Receipts 
and Government Notes 


$62.879.315.14 


$61.062.330.02 


The City Manager RECOMMENDS that the report of the Director of Finance on 
Investment Matters (Various Funds) for September 1975 be approved. 


Cent' d. 
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CONSIDERATION & RECOMMENDATION 

5 . Hodson Manor - 12 54 West 7th Avenue . 

The Director of Permits and Licenses reports as follows: 

"On Jime 17, 1975 Council passed the following motion when dealing with 
leasing Hodson Manor: 

'THAT Coiincil approve the recommendation of the City Manager 
that a lease be prepared between the City of Vancouver and 
the Multi— cultural Association of British Columbia for the 
use of Hodson Manor (1254 West 7th Avenue). The lease to 
be prepared by the Director of Legal Services and to the 
satisfaction of the Supe2rvisor of Property and Insurance, 
The rental fee to be $915.00 per month, 

FURTHER THAT this lease include a sub-lease to the 
Fairview Little People's Society and the Fairview Information 
Centre as proposed in the letter from the Malti-ciiltural 
Association of British Columbia dated June 2, 1975 

The Architects for the project, Rhone & Iredale, have met with the 
future tenants of the building and have completed preliminary plans which 
satisfy the requirements of the tenants. Copies of the Architects* report 
on this phase of the renovation work have been circulated to Council, 

Included in the report is an estimate for the work which is shown 
below. The funding is dependent on Council approving a grant request for 
the Day Care function, therefore a second breakdown is shown that excludes 
the work required for the Day Care, 

Phase II Expenditures With Without 

Day Care Dav Care 


— Contractors ceiling price for construction 
(Cost plus fixed fee contract) 

— Fixed Management Fee 

— Light Fixtures 

$62,973 
4,200 
2,250 

$60,908 
4,110 
2,250 

Sub Total 

$69,423 

$67,268 

— Architectural Fee — 

(iCffo of the cost of the work, based 
on the above total) 

6,950 

6,727 

TOTAL 

$76,373 

$73,995 

Additional costs of conversion 
from Day Care 

2,222 



TOTAL $78,595 $73,995 


The difference of $4,600 represents the grant request by the Fairview 
Little People's Society, 

The Architect recommends that the contract for this phase of the work be 
continued on a cost plus fixed fee contract but with a guaranteed ceiling price. 
They report that Shopland Construction, who were the contractors for Phase I of 
the renovations, has done competent work and has the advantage of knowing the 
work and they therefore recommend that Shopland Construction be retained to 
complete the project. The cost shown in the estimate for construction work is 
a ceiling price submitted by Shopland Construction. 


Cent ' d. 
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Clause No. 5 Continued. 


Funds 


Of the funds approved by Council, to date an amount of $5,748 is still 
unexpended o 

On June 17, 1975 Council approved an amount of $26,400 to be included 
in the 1975 Supplementary Capital Budget as a provision for rising costs due 
to inflation. 

The Budget statement to complete the project is as follows: 

With Without 
Day Care Day Care 

- Phase II Expenditures $78,595 $73,995 

- Funds Available: 

Credit from Phase I $ 5,748 

Approved funds in 

Supplementary Capital Budget 26,400 
Insurance settlement for theft 

of electrical wiring 400 32,548 32. 548 

- Additional Funds Required $46.047 $41.447 

The Comptroller of Budgets advises that if Council authorizes the 
recommendations of this report the necessary additional funds will be provided 
from Contingency Reserve. 


The following Grant Request is submitted for Council's CONSIDERATION, 
Certain work must be carried out for the specific need to accommodate the 
Day Care function in the building. This work has been calculated at approximately 
$4,600. The Provincial Authorities have advised that they will not provide any 
funding for the short term lease of Day Care in Hodson Manor and the Fairvlew 
Little People's Society have therefore written a report to Council for a Grant 
for funding. This letter is included as an attachment to this report. 


It is recommended that Council: 

A. Accept the Architects' report and budget estimate, and retain Rhone & 
Iredale Architects to complete the project. 

B. Approve the estimates as outlined in the body of the report in the amount 
of $78,595 including the Day Care Grant or $73,995 not including the Day 
Care Grant, the necessary funds to be transferred from Contingency Reserve. 

C. Approve entering into a cost plus fixed fee contract with Shopland 
Construction. The contract to be to the satisfaction of the Director of 
Legal Services." 

The City Manager RECOMMENDS the foregoing report of the Director of 
Permits and Licenses be approved. 


FOR COUNCIL ACTION SEE PAGE(S) .: .T.ZLJZ 
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PROPERTY MATTERS 

RECOMMENDATION 

1. Lease of Portion of D.L. 5317; South of 
Beach Avenue 


?he Acting Supervisor of Property & Insurance reports as follows :- 

"The City owns Lot B of 22-25, Block 14, D.L. 185 and leases D.L. 
5 317 from the Provincial Government. 

Portions of this property have been developed by the Parks Board 
as the Aquatic Centre and parking for patrons. 

The Jib Set Sailing School Ltd. is presently temporarily located 

on City land at the Foot of Denman Street and the City has requested 

that they vacate their premises by January 31st, 1976. 

The Jib Set have applied for a Development Permit to construct a 3,800 
sq. ft., two-storey plus basement building on Water Lot 5832, which 
they lease. In addition to the building they will construct floats 
ramps and public walkways for a sailing school marine service centre 
and the charter of vessels, (sketch attached.) 

The Director of Planning is prepared to issue a development permit 
subject to certain conditions. 

One of the conditions is the provision of 6 off-street parking spaces 
including pedestrians and automobile access from Beach Avenue. 

After negotiation, the Jib Set have agreed to the following proposal :- 

(1) Leased area - portion of D.L. 5317 shown hatched on attached 
plan, measuring approximately 20' X 140' 

(2) Use - Six parking spaces; balance to be landscaped 

(3) Term - December 1st, 1975, to December 14th, 1979 

(Note December 14th, 1979, is the expiry 
date of the City's lease from the Provincial 
Government) 

(4) Option to Renew - In the event that the Provincial 

Government renews the City's lease 
of D.L. 5317, the Jib Set to have the 
right to renew their lease of the 
hatched portion until February 14th, 
1992, or the expiry date of the City's 
lease, whichever is the earlier. 

$120.00 per month for the first 2h 
years . 

Every 2h years and to be the gross 
market rental value of 6 parking 
stalls. Market Rental value to be 
established by comparison with other 
lots . 

Lessee to have the right of automotive 
and pedestrian ingress and egress through 
the Aquatic Centre parking lot. If 
required by the Parks Board, the location 
of the easement to be shown by plan. 

All outgoings to be paid by lessee. 


A- 
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(5) Rent 

(6) Rental Review 

(7) Easement 

(8) Outgoings 
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Clause #1 (Cont'd) 


(9) Liability - Lessee to carry public liability insurance 

in an amount satisfactory to the Director 
of Legal Services and to hold the City 
harmless from all claims relating to objects 
or dust falling off Burrard Bridge or ramps. 

(10) Condition - Lessee to keep leased area and easement area 

in a clean and tidy condition and to maintain 
landscape area in a condition satisfactory 
to the Parks Board. 

(11) Costs - All costs of preparation of agreements, surveys, 

and registration fees to be borne by lessee. 

(12) Restrictions - Jib Set patrons not to use Aquatic Centre 

parking 

(13) Development 

Permit - Lessee to obtain 

(14) Prov. Govern- 
ment Consent - Lessee to obtain 

(15) Legal Agreement -To be satisfactory to the Director of Legal 

Services . 


The City Engineer, the Superintendent of the Board of Parks and Recreation 
and the Provincial Government have all indicated their approval in principa 
to the development. 

The Acting Supervisor of Property & Insurance is of the opinion that the 
suggested rental is realistic. 

RECOMVIENDED That the portion of D.L. 5317 indicated on the attached plan 
be leased to the Jib Set Sailing School Ltd. , subject to the foregoing 
terms and conditions. 

The City Manager RECOMMENDS that the foregoing Recommendation of the 
Acting Supervisor of Property & Insurance be approved. 

2. ACQUISITION FOR NON-MARKET HOUSING SITE 
Lot 23, Block 7, D.L.'s 36 & 49 
5519 Melbourne Street 


The Acting Supervisor of Property & Insurance reports as follows: 

"City Council, (In Camera) on August 26th, 1975, approved an 
amended Recommendation "D" of the report of the Standing 
Committee on Housing and Environment dated July 24, 1975, 
which authorized the Supervisor of Property and Insurance to 
negotiate the purchase of this property to complete the con- 
solidation of the site for report back to Committee. 

This is the only privately owned property in the block bounded 
by Tyne Street, Euclid Avenue, Melbourne Street and Foster Ave- 
nue. 


These premises comprise of a one-storey and basement frame 
dwelling with a main floor area of approximately 975 square 
feet, erected in 1918 with remodelling of the interior started 
in 1968, on a site 33' x 108', zoned R.S.-l. This dwelling 
contains 5 rooms, 5 plumbing fixtures, has a patent roof installed 
in 1968, a stucco and siding exterior completed in 1972, full 
concrete basement, and is heated by a 5-year old oil-fired furnace. 
The condition of the dwelling is average for age and type. 
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Clause #2 (Cont'd) 

Following negotiations, the owner has agreed to sell for the sum 
of $46,000.00 as of November 15, 1975, subject to the owner re- 
taining rent-free possession to February 15, 1976, and retaining 
the living room rug and kitchen cabinets. This price represents 
fair and reasonable value for this property. It is proposed to 
demolish this dwelling when vacant. 

RECCM>4ENDED that the Acting Supervisor of Property & Insurance be 
authorized to acquire this property for the sum of $46,000.00 on 
the foregoing basis, chargeable to Code #4952/807 - Sundry Proper t 
For Resale. " 


The City Manager RECOMMENDS that the foregoing recommendation of the 
Acting Supervisor of Property and Insurance be approved. 

INFORIMTION 

3. DEMOLITIONS 

The Acting Supervisor of Property & Insurance reports as follows :- 

"L huvo received and opened (quotations Ixroni various contractors 
for demolition of the structures listed below and have awarded 
the contract to tlio low bidders as noted :- 

Successful City To 

]>roperty Projec t Bidder Pay Code No. 

895 West 6th Avenue False Creek Johnston & $1,795.00 #316/1625 

Lot 3, Block 277, Redevelopment McKinnon 

D.L. 526 Demolitions 

Ltd. 

Office and Warehouse 


673 & 677 E. 5th Future Housing Bob's Power $2,650.00 #4954/827 

Lots 11 & 12, Block Purposes Demolition & 826 

93, D.L. 264A Ltd. 

Dwelling & Commercial Building 


1121 Comox Street Nelson Park Mr. E. McCaughan 987.00 #4189/ 

Lot 18, E.h, Block 199 East 17th 

22, D.L. 185 Aven.ue 


The City Manager has confirmed the above contracts and submits the 
foregoing report of the Acting Supervisor of Property & Insurance to 
Council for INFORMATION. 


FOR COUNCIL ACTION SEE PA6E(S) ll>i 


Board of Administration, August 14, 1970 .... (BUILDING - 2) 

Clause 1 continued 

The RM-1 regulations would permit an apartment building and/or 
townhouses of two storeys in height, and a maximum site coverage 
by buildings, driveways and parking of 40%. The F.S.R. would 
in practice vary from 0.55 to 0.75 depending on the amount of 
underground parking. For comparative purposes, the project by 
Kirkpatrick Construction at 54th Avenue and Kerr Street has an 
F.S.R. of 0.63, measured on the same basis as the RM-1 regulations 

Although the Schedule is designed primarily for small sites of 
under one acre, these regulations would be suitable provided that 
the scheme is approved by Council, on advice from the Technical 
Planning Board prior to sale. 

OTHER CONDITIONS 

It is proposed that the use of the site be restricted to apart- 
ments or townhouses. Senior Citizens' developments and similar 
uses such as Personal Care Homes should be discouraged in view 
of the existing concentration of such uses (see Appendix A) , 
and the need to provide adequate economic support for the commerci 
centre at the northeast corner of 49th Avenue and Elliott Street. 

RECOMMENDATIONS 

It is RECOMMENDED that: 

(a) Lot 1, Block 11, S.E. h, D.L. 336, zoned CD-I Comprehensive 
Development District, be advertised for sale for the 
development of apartments or townhouses. 

(b) The scheme of development be subject to the RM-1 Multiple 
Dwelling District regulations. 

(c) The scheme of development be subject to the approval of the 
Technical Planning Board prior to sale." 

The Technical Planning Board, on August 7th, 1970, endorsed the 
recommendations of the Director of Planning. 

Your Board RECOMMENDS that the foregoing recommendations be adopted. 

(Appendix "A" is circulated for the information of Council) 

2. Proposed Amendment to Zoning and Development Bv-law 
#3575 to Prohibit Roof Signs in all Commercial and 
Industrial Districts 


The Director of Planning reports as follows: 

"Further to City Council's resolutions of May 5, 1970, and June 23, 
1970, the Director of Planning has made application to amend the 
Zoninq and Development By-law #3575 to prohibit roof signs in 
Commercial and Industrial zoned districts of the City. 

The applications will be before Council at the next Public Hearing 
to be held on Thursday, August 27, 1970. 

For the period, July 20, 1970 to August 10, 1970, three siqn 
applications have been received which would not be in conformity 
with the proposed amendment to the By-law to be considered by 
Council at Public Hearing. 


cont ' d 


REPORT TO COUNCIL 

STANDING COMI'lITTEE OF COUNCIL 

ON 

HOUSING AND ENVIRONMENT 


October 30, 1975 

A meeting of the Standing Committee of Council on Housing and 
Environment was held on Thursday, October 30, 1975, at 1:30 p.m. 
in the No. 1 Committee Room, Third Floor, City Hall. 

PRESENT: Alderman Harcourt, Chairman 

Alderman Bird 
Alderman Cowie 
Alderman Rankin 

ABSENT: Alderman Boyce 

CLERK: R. Demofsky 

The Minutes of the meeting of October 9, 1975, were adopted. 

RECOMMENDATIONS : 

1. G.V.R.D. Housing Site - 14th Avenue and Nootka Street 

Council on December 3, 1974, approved the lease of the above 
City-owned site to the G.V.R.D. for a family housing development with 
the Supervisor of Property and Insurance to report back on lease 
details. 

The Committee considered a City Manager's report dated October 8, 
1975. This report, which is on file in the City Clerk's Office, 
stated in part: 



"The third site, legally described as Lot 21, Block 4, Section 43, 
T.H.S.L. is situated on the north side of 14th Avenue between 
Renfrew and Nootka Streets. Council approved a prepaid lease of 
this site on the basis of $63,000.00 plus 9% on the understanding 
the G.V.R.D. would culvert the creek which runs through unopened 
14th Avenue. This site was re-examined as a family housing site 
by the G.V.R.D. As a result, the G.V.R.D. now proposes to develop 
the site as a handicapped housing project with approximately 50 
units, and has suggested that the creek would not have to be 
culverted if the site were to be developed for this use rather 
than family housing. With the need for culverting e^-iminated, 
the G.V.R.D. has advised that they are prepared to now offer 
$160,000.00 for this site on a lease basis. 

A report from the City Engineer submitted to the Housing Committee 
on September 25, 1975, recommended that 14th Avenue be opened to 
provide ingress and egress if any type of residential use is 
approved for either side of 14th Avenue between Renfrew and Nootka 
Streets. However, at that meeting the G.V.R.D. presented a new 
plan showing access to the site from Nootka Street thus eliminating 
the costly culverting of the creek and the opening of 14th Avenue. 
The Engineer has agreed in principle to the new proposal subject 
to certain conditions to be complied with by the G.V.R.D. which 
include : 

(a) improving Nootka Street between Grandview 
Highway and the development: 

estimated cost to the G.V.R.D. $6,000.00 

(b) improving the east/west and the north/south 
lanes on a local improvement basis: 

estimated cost to the G.V.R.D. $2,000.00 

(If not favoured by the residents, the 
G.V.R.D. to bear the full cost estimated 
at $4,000.00.) " 

During discussion of this report Mr, R. Boyes, Deputy City 
Engineer suggested that all costs of providing services and access 
to this site be borne by the G.V.R.D. 
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RECdMMENDED , 

THAT the G.V.R.D. offer of $160,000 for Lot 21, Block A, 
Section 43 on the basis of a sixty year prepaid lease be 
approved subject to satisfactory arrangements being made 
with the City Engineer for access from Nootka Street, and 
servicing of this site, and that costs of providing 
services and access to this site be borne by the G.V.R.D. 

2 . Grant Request - Spay and Neuter Clinic 

Council on September 16, 1975, considered a Housing and 
Environment Committee report on the above matter and referred the 
matter of implementation of a program for a low-cost spay and 
neuter clinic to the City Manager and Director of Permits and Licenses 
for report back. 

The Committee considered a City Manager's report dated October 20, 
1975, related to this matter. In this report, which is on file in 
the City Clerk's Office, the Director of Permits and Licenses stated 
in part: 

'*rhe request for a grant of $100,000 was predicated on a spay and neuter 
clinic. Discussion at Standing Committee meetings to date have failed 
to show a clear need for a spay and neuter clinic and certainly not to 
the extent envisaged by the S.P.C.A. Their submission has referred to 
animal hospital facilities beyond that which could be considered a 
simple spay and neuter clinic. The plan submitted with their rezoning 
application also includes office space presumably for the administrative 
functions of their total operation. As a result the requested sum 
appears to be for services and functions materially beyond the spay and 
neuter clinic level. It is very questionable whether the City should 
be supporting hospital services to the citizens of the lower mainland 
when the responsibility should rest directly with the owner. 

It is true that a spay and neuter clinic would be of some benefit to 
the control of dogs in the City of Vancouver, but this should not be 
considered the panacea for the control of all dog problems. The number 
of animals which could physically be dealt with in a clinic when 
related to the total estimate of animals in the lower mainland makes the 
real impact of this on dog population control questionable. Overall 
control must include adequate -legislation along with strict enforcement 
and penalties as well as education of the public to their responsibiliti 
as a pet owner. Recisonable improvement has taken place in Vancouver on 
the first items noted and perhaps further steps can be taken. This 
can also be considered as part of an educational program, for the pet 
owner must be responsible at all times for the actions of their pets. 
Dog control problems will still exist if our streets are over-run with 
dogs, spayed or neutered, or not. It would be a retrogressive step if 
the citizen believed that spaying or neutering solved the problem 
which could result from a too complacent attitude after having their 
animal spayed. 

The request for a grant was predicated on the full financial partici- 
pation from surrounding municipalities. Twelve municipalities were 
contacted and we are advised that one approved the grant request; four 
referred the matter to the future, and seven did not approve the request 
We have no knowledge of the programs or services being proposed in the 
facility and their relation to the grant request, either now or on a 
recurring basis. 

City Council on June 17, 1975, approved a report of the Standing 
Committee on Housing and Environment which recommended that the followin 
recommendation be referred to the G.V.R.D. for report back: 

"That the G.V.R.D. be requested to strike a Committee, 
representative of elected and staff members to deal with 
dog control problems and that the matter of the suggested 
Low Cost Spay Clinic be referred to this Committee for 
recommendation back, since funding for this facility has 
been requested on a regional basis. (It should be noted 
that of the total $275,000 capital estimate, Vancouver has 
been asked for $10 0,000.)" 
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The G.V.R.D. at their Board meeting of July 2 dealt with a letter from 
the City of Vancouver on the resolution. It was moved "that the letter 
be received by the Board"." 


Mr. J.C. Holmes of the B.C.S.P.C.A. advised that he had 
received financial commitments in the amount of $32,500 from four 
municipalities. 

Following consideration of this matter the Committee, 

RECOMMENDED , 

THAT the City of Vancouver approve a grant to the B.C.S.P.C.A., 
on a per capita basis of 40% of the total amount raised by 
the B.C.S.P.C.A. from other municipalities, for the develop- 
ment of a low-cost spay and neuter clinic. 

NOTE: Requires eight affirmative votes. 


3 . Program for Continuation of Fire By-law Implementation 

Submitted for the Committee's consideration was a City Manager's 
report dated October 10, 1975, in which the Fire Chief reported as 
follows : 

"You will note there are five groups of buildings which will be 
subject to upgrading in varying degrees. We intend to establish 
as phase three those buildings contained in groups 1, 2 and 3 
for a total of 401 buildings. 

It could be possible to complete this phase by the end of 1976 if 
owners co-operate. However from our experience to date, we can 
expect some 'hard' cases which are time-consuming, making our 
completion date rather optimistic. We do not intend to deal with 
groups 4 and 5 until we have completed phase three. 

In addition to phase three, we intend to pursue enforcement of 
Emergency Lighting in buildings from four to six storeys inclusive. 
We will hold off enforcement of Emergency Lighting in buildings 
over six storeys pending clarification from the Attorney-General's 
Office. Should their response indicate these requirements will not 
be forthcoming for some time, we will proceed with Emergency Lighting 
for all buildings over four storeys." 

The five groups of buildings subject to upgrading in varying 
degrees are outlined as follows: 


" GROUP 1 

Buildings of 3 storeys or more, and constructed prior 174 
to 1930: 

GROUP 2 

Buildings of 3 storeys or more, and constructed from 73 
1930 to 1949: 

GROUP 3 

Buildings of 3 storeys or more, and constructed from 154 
1950 to 1959: 
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GROUP k 


Buildings of 3 storeys or more, and constructed from ^+51 
i960 to 1975. ( Including recent buildings which may 
require little or no upgrading.) 

GROUP 5 

Buildings which require on-site inspection to categorize, 1982 
including: 

(a) Buildings originally listed as 2 storeys which may 
bo defined as 3 storeys under the Fire Bylaw 
definition of "storey." 

(b) Buildings with incomplete information to categorize 
in above k groups. " 


This report is on file in the City Clerk's Office. 
RECOMMENDED , 

THAT the program for continuation of Fire By-law 
implementation as outlined by the Fire Chief in the 
above noted City Manager's report dated October 10, 
19 75, be approved. 


INF0RI4ATI0N : 

4 . Housing Status Report 

The Committee considered a monthly status report on government 
assisted housing in the City of Vancouver submitted by the Housing 
Planner . 

During discussion of this report the Chairman advised that 
rezoning of the Semlin-Triumph housing site would go to a public 
hearing on November 27, 1975. 

RESOLVED, 

THAT the housing status report submitted by the 
Housing Planner be received. 


5. Downtown Street Tree Planting Strategy Plan 

The Committee considered a report on the October 9, 1975, 
meeting of an ad-hoc professional committee formed by Alderman Cowie 
to review and clarify the street tree planting plan for the downtown 
area of the City of Vancouver. 

Alderman Cowie advised that this report was submitted today 
for the information of the members of the Housing and Environment 
Committee. The above report is on file in the City Clerk's Office. 

RESOLVED , 

THAT the above noted report submitted by Alderman Cowie 
be received. 


6 . Kitsilano Housing Society - "Buy Back Kitsilano Fund" 

The Housing and Environment Committee on October 9, 19 75, consid- 
ered a proposal from the Kitsilano Housing Society regarding a "Buy 
Back Kitsilano Fund". This matter was referred to the Director of 
Finance for consideration and report back. 
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The Committee today considered a City Manager's report dated 
October 22, 19 75, in which the Director of Finance advised that he 
had reviewed the submission of the Kitsilano Housing Society, and 
due to lack of sufficient details, has written to the society asking 
for further details and methods under which the society would intend 
to operate in the financial sense. 

RESOLVED, 

THAT the information report from the Director of 
Finance referred to above be received. 


7 . Minimum Standards By-law 

The Committee considered a letter from the Downtown Eastside 
Residents' Association dated October 27, 1975, requesting that the 
City officials be instructed to order the owners of the East Hotel, 
King Edward Apartments, and the Strathcona Hotel, to bring their 
buildings up to standard as outlined in the Minimum Standards By-law. 
Also submitted by D.E.R.A. was a list of twenty-seven lodging houses 
and hotels in the downtown eastside area which do not conform to 
by-law standards. 

The Director of Legal Services advised that the Minimum Standards 
By-law stated that . a building must be "capable of being used for 
housing" before it falls within the constraints of this by-law. 

RESOLVED, 

A. THAT the information submitted by D.E.R.A. be received. 

B. THAT appropriate City staff be requested to inspect the 
East Hotel, King Edward Apartments, and Strathcona Hotel, 
and report back. 

C. THAT the Director of Legal Services be instructed to 
report back to the next meeting on appropriate amendments 
to the Lodging House By-law with respect to requiring 
that essential services such as furnaces, hot water tanks, 
stoves, water and fuel pipes, gas lines, etc., be restored 
within forty-eight hours. 


8 . Pender Street Demolitions 

The Committee on October 9, 1975, heard a delegation from 
Mr. J. Andru, owner of some houses in the 2500 Block East Pender 
Street which he was demolishing. After also hearing delegations 
from the Pender Street Committee, it was resolved, 

"THAT representatives of the Pender Street Committee of 
the Hastings-Sunrise Action Council meet with Mr. Andru, 
the owner, and area residents to discuss the highest and 
best use of this site to the people in this neighbourhood 
and report back to this Committee with the results of the 
above meeting." 

Mr. Lowther of the Pender Street Committee was present today 
to advise that a meeting was being arranged for November 4, 19 75. 
This committee has attempted to get a commitment from Mr. Andru 
of no further evictions from his houses. However, such a commitment 
has not been obtained. He requested the Housing and Environment 
Committee's support in: 

i. asking Mr. Andru for a commitment on no 
further evictions; 

ii. asking him not to demolish any more houses. 
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He also asked that City inspectors inspect these houses and enforce 
the Minimum Standards By-law. He noted that of the four houses left 
standing, two are occupied, one is vacant, and one is one-half 
demolished . 

The Chairman advised that the City had not yet received the 
charter amendment to prevent demolition. Also that the City would not 
be interested in purchasing such property for single family housing. 

Following discussion, it was, 

RESOLVED, 

A. THAT the Director of Housing attend the above noted 
November 4, 1975, meeting between Mr. Andru and the 
Pender Street Committee to determine the value of the 
land and report back to this Committee. 

B. THAT the relevant City officials be instructed to 
inspect the houses owned by Mr. Andru in the 2500 Block 
East Pender Street, and report back to this Committee 
with the condition of each house. 


The meeting adjourned at approximately 2:47 p.m. 


* * * * 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 

OCTOBER 30, 1975 

A meeting of the Standing Committee of Council on Finance 
and Administration was held on Thursday, October 30, 1975, at 
1:30 p.m., in the No. 2 Committee Room, third floor. City Hall. 

PRESENT: 


I 

I 

CLERK: 
INFORMATION 

1 

j 1. Fire Department 

Manning Requirements 

The Committee had for consideration a Manager's report dated 
October 17, 1975, wherein the Fire Chief and Director of Personnel 
Services recommended that in order to compensate for the effects 
of the 1975 Arbitration Award and to maintain approved firefighting 
standards of service, the uniformed strength of the Fire Department 
be increased by 28 men effective not later than November 17, 1975, 
in order that their initial training can be completed by January 1, 
1976. 

The Committee expressed concern over the large increase 
needed to meet the requirements and felt other alternatives should 
be investigated such as reductions in the standard of service and 
manpower per apparatus. 

The City Manager stated that a report could be prepared on 
the suggested alternatives, but the Union would have to be involved 
in any reduction in manpower per apparatus, also, any postponement 
of appointment, means that call-out pay will be necessary. He 
stated that the 28 additional men could be approved now and other 
alternatives investigated. The additional men could be compensated 
for by normal attrition if a later decision was made to reduce 
the standard of service. 

Chief Konig stated that the approved firefighting standards 
of service have already been pared down to the bare minimum with 
the contemplated addition of 2 8 men, and he was strongly opposed 
to any further reduction. If the standard of service is reduced 
the only alternative he would consider is closing the halls, with 
particular reference to Hall No. 21. He would not consider reducing 
manning of apparatus. 

Following further discussion, it was 

RESOLVED that this matter be deferred pending a report from the 
City Manager on November 13, 1975, on ways of reducing the fire- 
fighting standards of service, including estimates of the levels 
of protection. 


2. Fire Boat - Operation 
and Financing 


The Chairman reported that the Finance Committee had discussed 
this matter in June, 1974, and it was felt that the burden of full 
financing of the Fire Boat should not be the responsibility of the 
City as it is used extensively by other bordering municipalities. 
The following motions were passed at that time: 

"THAT the National Harbours Board be requested to assume 
full responsibility for fire protection in the harbour, 
for ships and waterfront property within its jurisdiction 
in the Vancouver Harbour, and discussions be arranged by 



Alderman Volrich (Chairman) 
Alderman Bowers 
Alderman Kennedy 
Alderman Marzari 
Alderman Sweeney 

G. Barden 
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the Mayor with the National Harbours Board, and that 
neighbouring municipalities bordering on the harbour 
be requested to support the City of Vancouver in this 
position ; 

FURTHER THAT the Mayor take the question cf fire pro- 
tection in the harbour to the appropriate officials 
in Ottawa . " 

The Chairman reported that any discussions held in this regard 
had received a negative response. 

The Fire Chief reported that in 1970, Fire Chiefs from relevant 
municipalities were invited to a meeting to discuss the needs of the 
Fire Boat in terms of protection of the harbour. The Chiefs that 
attended were unanimous that they needed the Fire Boat for protection 
of the waterfront properties. When the Chiefs approached their 
Councils, they reneged and stated they did not need the Boat. 
As a result of that, we asked Council for direction as to what 
the Fire Department should do in the event that municipalities 
requested the Boat. It was the concensus of Council that there 
was a moral contribution to respond. The Fire Department laid 
down a set of directives that stated an official request from the 
Fire Chief of a neighbouring municipality must be received before 
responding to a fire there and they could expect to be charged 
for the service. At a recent fire on the North Vancouver water- 
front earlier this month, the request from the Fire Chief did not 
come until 20 or 25 minutes after the Vancouver Fire Department 
became aware a serious fire was burning there. The result was 
a judicial decision that an automatic system to dispatch the 
Fire Boat to fires must be instituted. 

In view of the foregoing, and the fact it is costing the City 
$560,000 annually to operate the Fire Boat, the Committee was of 
the opinion that it would be entirely proper to make some hard 
decisions such as discontinuing the service of the Fire Boat unless 
the National Harbours Board and appropriate municipalities share in 
the operating cost. 


Following further discussion, it was 

RESOLVED that the course of action be deferred pending receipt of 
a brief to be prepared by the City Manager for submission to the 
Port Authority and relevant municipalities on this matter. 


3. Consideration of Policy re Grant 
Requests for Social Services 

The Committee considered the following memorandum dated 
October 27, 1975, from the Chairman: 

This year the Council approved grants to organizations providing social 
services in the city to an amount of approximately $600,000. 

I met on Wednesday, October 22, 1975 with Human Resources Minister 
Norman Levi and officials of his Department, along with Alderman Marzari 
and Director of Social Planning, Maurice Egan. What emerged from that 
meeting was the desire of the Provincial Government to assume full 
responsibility in the field of funding social service agencies through 
its Community Resource Boards. This year most of the organizations 
which received City funds had indicated that they were not being 
funded by the Resource Board or that they were being inadequately funded. 
Mr. Levi indicates, however, that the government has now set up a funding 
process which will be adequate to meet the needs of the various agencies 
and thus would relieve the City of its involvement in this particular 
field. In stepping out of this field there will undoubtedly be 
misgivings about the transfer of further responsibilities to the 
Resource Boards and in many minds there will continue to be questions 
about the role and value of these resource boards in the community. 
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However, the fact is that they do presently exist and that they can, 
to some extent relieve the City of a financial obligation which it has 
borne until now. I have no doubt but that some agencies and organiza- 
tions will continue to approach the City for emergent needs. The point 
to be emphasized, however, and the policy to be considered is that the 
City completely withdraw from the field of funding of agencies providing 
social services and that we refer all applications from such agencies 
to the Vancouver Resource Board. This policy should be clearly 
established at this time so that the many agencies which have already 
filed their applications with the City and the many other proposing 
to do so will be notified as soon as possible of City's position. 

I recommend that this action be approved as a matter of policy. 


Following discussion, it was 

RESOLVED that the memorandum be referred to the City Manager for 
consideration and report back to a joint meeting of the Standing 
Committees on Finance and Administration and Community Services. 


The meeting adjourned at approximately 2:45 p.m. 

***** 


FOR COUMCIL ACTION SEE PA6E(S) .£^1 


PART REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 



October 30, 1975 


A meeting of the Standing Conunittee of Council on 
Commiinity Services was held in the No. 1 Committee Room, 
third floor, City Hall on Thursday, October 30, 1975 at 
approximately 3:30 p.m. 


PRESENT : 


Alderman Rankin, Chairman 
Alderman Marzari 
Alderman Sweeney 


ABSENT : 


Alderman Boyce 
Alderman Volrich 


COMMITTEE 
CLERK: 


H. Dickson 


INFORMATION 


1. Mental Patients Association - Non-Conforming Uses 

Mr. Bill Carter, Residence Co-ordinator, and Ms. Jackie 
Hooper, Housing Co-ordinator, of the Mental Patients Associa- 
tion, appeared before the Committee this date and presented 
a letter dated October 30, 1975 (circulated) in which the 
Mental Patients Association explained their five halfway houses 
fit neither into the Single-Family Dwelling nor the Boarding 
Home definitions in the City Zoning By-law. 

The delegation siiggested that a new designation for 
halfway houses such as are operated by the Mental Patients 
Association should be incorporated in the City By-law. 

Folowing discussion it was 

RESOLVED 

THAT the request of the Mental Patients Association 
for a new designation for halfway houses in the City 
Zoning By-law be referred to the Director of Social 
Planning for a report back to the Community Services 
Committee following consultation with other City 
Departments. 


2. B.C. Association for the Advancement of 
Colored People - Problems Meeting By-law 
Requirements for Assembly Hall 

The Committee had before it for consideration a letter 
dated October 24, 1975 (circialated) from Mr. Ernest A. King, 
President of the B.C.A.A.C.P. 

The letter explained the Association has approval for 
a grant from the Provincial Government for a community centre; 
that the Association wishes to use a building at 4515-31 Main 
Street for this purpose, but that City Building regulations 
do not permit assembly hall use on the second floor of a two- 
storey wooden frame building which has other uses on the ground 
floor. 
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(BUILDING - 3) 


DATE OF APPLICATION 
August 3, 1970 
August 5, 1970 
August 5, 1970 


APPLICANT 
Wallace Neon Ltd, 
Walburn Neon Ltd, 
Walburn Neon Ltd, 


LOCATION OF SIGN 
1305 W. Broadway 
1055 Denman Street 
1055 Denman Street 


RECOMMENDATION : 

That the permits for each of the above apnlications be withheld 
pending the consideration of the proposed By-law amendments by 
City Council. " 

Your Board RECOMMENDS that the recommendations of the Director of 
Planning be endorsed. 


CONSIDERATON 

3. Home Car Wash and Gasoline Service Station 
41st Avenue and Granville Street 


The Director of Planning reports as follows: 
" BRIEF HISTORY 

On March 17, 1970, Council considered a Board of Administration 
report dated February 27, 1970, regarding a request from the Home 
Car Wash and Gasoline Service Station at 41st Avenue and Granville 
Street, to change the hours of operation for the car wash from a 
daily restriction of 10:00 a.m. to 6:00 p.m. to a daily restriction 
of 8:00 a.m. to 6:00 p.m. 

Mr. J.J. Pope, President of the Service Station, was heard in 
support of his request and Mr. J.W. Gunn, representing the resi- 
dents and homeowners in the area, was heard in objection to the 
proposed change. 

City Council resolved: 

'THAT this request be tabled pending a report from 
the Corporation Counsel with respect to Sunday hours 
of operation, as well as any additional information 
received in the meantime on the hours of operation 
of this company at this location, and any other 
pertinent matters.' 

A Board of Administration report dated April 31, 1970, givina the 
Corporation Counsel's information on the Sunday operation and the 
action taken at a Public Hearing on the service station's appli- 
cation was considered by City Council on April 7, 1970. 

Consideration was also given to a letter from Mr. Pope proposina 
a compromise that Sunday operation be discontinued providing the 
weekly hours were extended to 8:00 a.m. Letters from Mr. J.W. 
Gunn and Mr. & Mrs. Pickerill were received in opposition and a 
letter from Mr. R. Witt was received in support of the request. 

City Council resolved: 

'THAT this whole matter be referred to the Board of 
Administration for further study and report back after 
further discussions are held with representatives of the 
residents and the service station operator, in an endeavour 
to conclude a mutually satisfactory arrangement. ' 
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City Building Inspector Mr. D. Matheson explained that 
xmder the present By-law an assembly hall use can only be 
permitted in a second floor wood frame building if the entire 
building is to be so used and this particular building has 
commercial uses of the groimd floor. The National Building 
Code requires a minimiim of a two-hour fire resistance between 
the two floors. 

It was suggested this particular problem could be referred 
to the Board of Appeal but the Building Inspector added he 
would not lightly agree to such use because there could be 
a fire hazard in such a double use of this wooden building. 
Mr. King pointed out the floor between the two uses is two 
by six inch laminated wood beams. 

The Committee felt an inspection of the building must 
be carried out by the City to determine precisely whether or 
not the building could meet City regulations with an 
assembly hall use on the second floor. 

Following discussion it was 

RESOLVED 

THAT Mr. Ernest A. King of the B.C. Association for 
the Advancement of Colored People meet with the 
City Building Inspector to discuss the Association's 
proposed use of the second floor of 4515-31 Main 
Street as an assembly hall and clarify how the second 
floor of the building can be used as an assembly 
hall and report back to the Community Services 
Committee if necessary. 


3 • Offer of Location for a Farmer's Market 

The Committee at its meeting of October 2, 1975 » after 
hearing from Mr. Hans Rhenisch of United Fruit Growers, on 
the topic of establishing a Farmer's Market in the City, 
resolved: 

"(a) THAT the Social Planning and Planning Departments 
work together to consolidate their information on 
permanent Farmers' Markets and report back to the 
Community Services Committee in approximately one 
month; such report to include suggestions on lease 
and administration arrangements; 

(b) THAT the Provincial Department of Agriculture be 
asked its views and the opinion of its farm product 
Marketing Boards on the concept of a permanent 
Farmer's Market in the City and that representa- 
tives of the Department be invited to appear before 
the Commmity Services Committee when the report 
referred to in Resolution (a) is before the Committee; 

(c) THAT the Park Board be asked its reaction, 
following consultation with the Department of 
National Defense, to the concept of operating a 
Farmer's Market in the existing buildings at the 
Jericho site; 

(d) THAT the Committee inquire if Canadian National 
would be interested in leasing to a City Manage- 
ment group or private marketing group for a 
Farmer's Market, the parking lot at its passenger 
pier at the north foot of Main Street." 
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The Committee had before it for consideration this date 
a letter dated October 20, 1975 from Mrs. F. Leung (circulated) 
offering to sub-lease a portion of the six-storey Mandarin 
Centre at Main and Keefer Streets for a Farmers' Market. 

Appearing before the Committee this date were Mrs. Leung 
and representatives of United Fruit Growers, the City Engineer, 
the Director of Planning, the Director of Social Planning and 
the Medical Health Officer. 

Mrs. Leung gave a full explanation of the various 
facilities available in the Main and Keefer Street building, 
stating that up to two floors of the building, totalling 
l6,S00 sq. ft. per floor could be available. The building is 
equipped with all the necessary facilities including walk-in 
freezers, refrigerated cooling bins, etc. 

The Centre was set up as a Chinese-style Farmers' Market 
and is currently undergoing a reorganization of management. 

Mrs. Leung stated she could act as a co-ordinator to 
set up a Farmer's Market in the Centre. 

A representative of United Fruit Growers, in response 
to a request from the Social Planning Department, promised 
to send in a letter outlining in full the Fruit Grov/ers' 
requirements for a Farmers' Market, including the approximate 
n;imber of vendors who would participate. 

The Committee noted there are staff reports still pending 
on this topic, and following discussion it was 

RESOLVED 

THAT the proposal of Mrs. F. Leung be received and 
considered by the Planning and Social Planning 
Departments in their preparation of a joint report 
to the Community Services Committee as requested 
by the Committee on October 2, 1975 • 


The meeting adjourned at approximately 4:45 p.m. 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON 

HOUSING AND ENVIRONMENT 


November 6, 1975 

A meeting of the Standing Committee of Council on Housing and 
Environment was held on Thursday, November 6, 1975, at 1:30 p.m. 
in the No. 1 Committee Room, Third Floor, City Hall. 

PRESENT : Alderman Bird, Chairman 

Alderman Cowie 
Alderman Rankin 

ABSENT : Alderman Boyce 

Alderman Harcourt 

ALSO 

PRESENT: Alderman Sweeney 


CLERK: R. Demofsky 


RECOMMENDATION : 


1. Bicycle Routes and Walking Trails 

Submitted by the Vancouver Trails Steering Committee was a 
pamphlet entitled "Urban Trails - Development Strategy for 
Vancouver" dated October, 1975. This pamphlet, which is on file 
in the City Clerk's Office, outlined the proposed purpose of trails, 
statement of goals, approach to planning, trail concepts, routes 
considered, planning of action, and concluded with recommendations. 
In summary this pamphlet stated : 

"This report is submitted to the citizens of Vancouver 
and their elected representatives at all levels. The 
great potential of urban trails as a modest cost 
recreational asset with high benefits is explained. An 
evolutionary strategy for trail development with strong 
public participation is proposed. A strong commitment 
by all who share these goals could enable the preparation 
of a demonstration bicycle and walking trail from U.B.C. 
through Jericho and Kitsilano to Stanley Park in time for 
Habitat '76." 

Mr. J. Woolliams, Chairman of the Vancouver Trails Steering 
Committee, outlined, by way of maps and diagrams, the proposed 
walking, jogging and bike trails, including the proposed Habitat 
trail. He advised that a high priority of this Committee was to 
link the proposed trails with existing trails. 

Mr. N. Hill, a member of the Vancouver Trails Steering Committee, 
advised that while Vancouver had a very good bicycle race track, it 
lacks facilities for recreational bicycling. 

Commissioner B. Keefer of the Park Board briefly outlined the pro- 
posed Habitat route which starts in Stanley Park, proceeds along the 
English Bay sea-walk, over the Burrard Street Bridge, through Kitsilano 
Park, along First Avenue, along Jericho to Chancellor Boulevard, and 
to U.B.C. He advised that this proposed trail would use existing 
road ways and paths. However, minor costs related to signs, road 
markings, etc., would be involved. After the Habitat '76 Conference, 
it was hoped that this trail could be extended to Burnaby. He further 
advised that the Park Board would provide the project leader if the 
Engineering and Planning Departments could provide the staff time. 
The Provincial Government was enthusiastic about this proposed 
program. However, a firm commitment for City staff time is required. 

Sue Hiscock advised that a bicycle fair was held in Stanley Park 
on August 24, 1975, and today she had a petition with 800 signatures 
of people in support of bike trails in the City. 

The Committee was further advised that Victoria has gone ahead 
with a bike route project, and all the municipalities within the 
capital improvement district are co-operating. 

Cont'd . . . 
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Following further discussion, it was 
RECOMMENDED, 

THAT Council approve in principle, the Habitat bike route 
project as a high priority and approve the appropriate 
City staff time required for a study of this project. 

FURTHER THAT the Vancouver Trails Steering Committee 
report back to this Committee just as soon as the above 
noted study has been completed. 

INFORMATION : 

2 . Housing List - B.C. Housing Management Commission 

Submitted for the Committee's consideration was a B.C. Housing 
Management Commission waiting list for senior citizens and families 

For seniors it advised that: 


"55% of applicants are single female; 23% are single 
male; 22% are couples 

41% live in Vancouver Burrard; 15% in Vancouver North; 
10% in Burnaby 

45% will relocate anywhere" 

For families it advised that: 

48% of applicants are single-parent families; 52% couples. 

63% of families requiring housing have pre-school or 
school-age (6-13 year) children. 

'high-risk' groups, in this sense, tend to be couples with 
pre-schoolers and single-parents with school-age children. 

55% of applicants are employed full-time; 2 8% are on 
Social Assistance. 

Present location 

23% live in Vancouver North (Strathcona, Grandview, Hastings 
Sunrise) ; 

15% in Vancouver Burrard; 12% in Vancouver East; 13% in 
Vancouver South and Vancouver West; 12% in Burnaby; 
8% in Surrey. 

Preferred location 

40% indicate they will relocate anywhere." 

This submission is on file in the City Clerk's Office. 

Following discussion of this, it was 
RESOLVED, 

THAT the B. C. Housing Management Commission submission 
be received. 


The meeting adjourned at approximately 2:18 p.m. 

* * * * FOR COUNCIL AQION SEE PAGE(S) 
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STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 



November 6, 1975 


A meeting of the Standing Committee of Council on Community 
Services was held in the No, 2 Committee Room, third floor, City 
Hall on Thursday, November 6, 1975 at approximately 3:30 p.m. 


PRESENT : 


Alderman Rankin, Chairman 
Alderman Boyce 
Alderman Marzari 
Alderman Sweeney 
Alderman Volrich 


COMMITTEE CLERK: H. Dickson 


RECOMMENDATION AND INFORMATION 


1 , Day Care Leases 

(a) The Committee had before it for consideration a 
Manager's report dated October 20, 1975 (circulated) which 
recommended that the City renew leases to the Provincial 
Government of a number of sites for Day Care Centres, 

During consideration, a representative of the Director 
of Legal Services pointed out that a lease of the site for the 
Gordon House Day Care Centre in the 1100 Pendrell has 
already been attended to and that therefore, recommendation "C" 
in the summary of recommendations should be deleted, (This is 
site No, 12 on the list of sites appended to the report). 

It was pointed out by a representative of the Day Care 
Information Centre of the Department of Human Resources that 
the Province does not require three sites which were recommended 
to be renewed. Specifically, these are sites Nos, 1, 2, and 5 
in the list appended to the report as follows:. 


Term Legal Location Map 

April 11/74- Lots 34 & E/S Hoy St. - 37 
April 10/76 35/104-105- 29th Ave. to 

106/36 &51 Moscrop 

April 11/74- Lots 12 & N/W Corner - 
April 10/76 13/H/301 King Edward & 

Windsor 41 

April 11/74- Lot C of N/E Corner - 
April 10/76 1-3/E/301 King Edward & 

Carolina St. 41 


It was 
RESOLVED 

THAT the Supervisor of Property and Insurance be advised 
that the Provincial Government is not interested in leasing 
Day Care Sites Nos, 1, 2, & 5 contained in the list 
appended to the Manager's report on Day Care Centre Leases, 
dated October 20, 1975. 
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Following further consideration it was 
RECOMMENDED 

A. THAT Day Care Centre Sites Nos. 4 to 11 inclusive 
be leased to the Provincial Government for a term 
of two years commencing April 23 , 1976 and expiring 
April 22, 197^, such lease or leases to be in 
accordance with the Manager's report on Day Care 
Leases dated October 20, 1975 and otherwise be to 
the satisfaction of the Director of Legal Services 
and the Supervisor of Property and Insurance; 

B. THAT the existing leases concerning Day Care 
Centre Sites Nos. 1 to 9 inclusive simply con- 
tinue in full force and effect imder the holdover 
clauses contained in those leases until April 23, 
1976. 

C. THAT the lease for Day Care Centre Site No. 12 
on the list appended to the Manager's report on 
Day Care Centre Leases dated October 20, 1975 
continue as it is subject to cancellation upon 
three months notice as and when the City ascertains 
a contrary need for the site. 

D. THAT the lease respecting Brant Villa Day Care 
Centre go forward as provided in the Council 
resolution of October 21, 1975 which read as 
follows ; 

"THAT Council authorize the Supervisor of Property 
and Insurance to enter into a lease agreement for 
a minimum term of five years on the property concerned 
following termination of the existing leases." 


(b) The Committee had before it for information a Manager's 
report dated October 21, 1975 (circulated) which contained informa- 
tion for the Committee on the present status of various Day Care 
Centres in the City. 

During consideration, a representative of the Director of 
Legal Services pointed out the name "Burrardview Park Day Care 
Centre" at 975 Lagoon Drive in Stanley Park as contained in the 
second paragraph of the report should be entitled "The Lefeaux 
House Day Care Centre". 

It was 

RESOLVED 

THAT the Manager's report dated October 21, I975 on 
various Day Care Centres be received for information 
and the name of Burrardview Day Care Centre be amended 
to read "The Lefeaux House Day Care Centre". 


2 . Nelson Place Beer Parlour - Police Report 

The Community Services Committee at its meeting of 
October 9, 1975, following consideration of a Police Department 
report on the Nelson Place beer parlour, resolved that this 
matter be deferred for two weeks. 


Cont'd . 
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It was not possible to arrange this matter for the 
convenience of those concerned prior to this date. 

The Committee had before it for consideration a Police 
report dated October 23, 1975 (circulated) on incidents which 
had occurred at the Nelson Place beer parlour, 1006 Granville 
Street, between August 2, 1975 and October 17, 1975 inclusive 
and concluding with a statement that since March of 1974 there 
have been 73 incidents involving mderage persons in the Nelson 
Place beer parlour which have been investigated by the Police 
up to August 5, 1975. 

A representative of the Police Department told the Committee 
this date, however, that since October 17, 1975, there has 
only been one incident at the Nelson Place that came to the 
attention of the Police and that it was not the fault of the 
management of the beer parlour. The Police spokesman told the 
Committee that since the management has apparently gained a 
tighter control of the beer parlour patrons, the Police Depart- 
ment would recommend the beer parlour be allowed to continue 
operating. 

A member of the Committee pointed out that during the 
period September 4 to l6, 1975, when the beer parlour was under 
review by the City, nine or ten juveniles were found on the 
premises by the Police. 

In response to this it was pointed out by lawyer, Mr. R. Wicks, 
representing the owner, that the Liquor Administration Branch 
suspended the beer parlour's license for the period October 1 to 
October 6, 1975 for these incidents. 

Mr. Wicks told the Committee all licensed premises on the 
Granville Mall are subject to very frequent visits by the Police 
Department and more fair Police reports might include the total 
number of visits by the Police as well as a number of infractions 
reported. He stated the visits by uniformed Police, sometimes 
as frequently as every hour of two, can, in itself, lead to 
incidents . 


Mr. Wicks urged the Committee to issue a directive that 
future reports by the Police Department should be more complete. 

Following consideration it was 

RESOLVED 


THAT the Police Department report on the Nelson Place 
beer parlour covering the period August 2, 1975 to 
October 17, 1975 be received and the Police Department 
be asked to submit a further report covering the 
operation of the Nelson Place beer parlour in two 
months . 


3 . Carnegie Library 

Council, on May 27, 1975, approved in principle the recommenda- 
tions of the Community Services Committee from its meeting of 
May Sf 1975 on a proposal from the Downtown Eastside Residents* 
Association for renovations to the Carnegie Library to create a 
community centre. D.E.R.A. subsequently filled out the necessary 
application forms for a l/3 Provincial Government grant under the 
Community Recreational Facilities Fund Act. 


Cont'd . 
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The Committee had before it for consideration a letter dated 
October 14, 1975 (circulated) addressed to Mr. Bruce Eriksen, 
President of the Downtown Eastside Residents* Association, from 
Mr. M. C. M. Matheson, Chief of Recreational Facilities and 
Regional Parks Division of the Department of Recreation and Con- 
servation. The letter advised D.E.R.A. that its application for 
a 1/3 grant under the Community Recreation Facilities Fund was 
withdrawn from consideration and listed six requirements the 
Association must yet include in its application. 

The Provincial Government requires, among other matters, 
"evidence that the City Council allocation of $650,000 proposed 
for the 1976 Supplementary Capital Budget has been formally approved". 

Also before the Committee for consideration was a memo dated 
November 6, 1975 (circulated) from Mayor Phillips to the Chairman 
of the Committee in which the Mayor recommended: 

"THAT Council authorize the Supervisor of Property and 
Insurance to proceed with th^ sale of the Carnegie Library 
and City-owned land at the corner of Main and Hastings 
immediately. " 

The Director of Social Planning and. Mr. B. Eriksen, President 
of D.E.R.A. appeared before the Committee on this matter. 

The Chairman drew the attention of the Committee to the 
Mayor's memo and stated the Committee has spent considerable time 
in dealing with proposals from D.E.R.A., the Native Courtworkers , 
and Mr. Harry Fan on the use of this building. The Chairman dis- 
agreed with the Mayor's suggestion that renovations to the building 
could cost $1 million. 

The Committee considered receiving the Mayor's memo, but, 
after noting the site is one of the most valuable pieces of property 
the City owns, and one which will appreciate, concluded that to 
sell it would not be in the best interests of the City and that a 
definite motion from the Committee in response to the memo was 
required. 

During consideration it was pointed out the City cannot formally 
approve an expenditure of $650,000 in the 1976 Supplementary Capital 
Budget until actual budget discussions take place, but it could 
reaffirm the allocation. This figure was originally set by Council 
as the amount required to renovate the building for City staff use, 
not for renovations for Community Centre type of use. 

It was also noted that the proposal of D.E.R.A. to utilize 
the building as a community facility involves other groups such as 
the Park Board, Library Board, and possibly the Native Courtworkers 
Association and that actual cost sharing estimates for both renova- 
tions to the building and operation of the facility have never been 
formally determined by the City. 

There has been no City staff report or analysis of the 
D.E.R.A. proposal which has been approved in principle by Council. 

Mr. Bruce Eriksen reminded the Committee that D.E.R.A. was 
provided with cost estimates to renovate the building by the 
architectural firm of Downs/Archambault , and the total estimated 
figure was $55^,000 as of April 30, 1975 • Costs would increase 
at approximately li'fo per month. 

Mr. Eriksen stated that all that D.E.R.A. requires from the 
City to meet the Department of Recreation and Conservation's re- 
quirements for a 1/3 grant is an assurance the $650,000 will 
definitely be allocated for Carnegie Library renovations in 1976. 


Cont'd . 
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This, however, is subject to the 1976 Budget Review Committee. 
The Director of Social Planning pointed out the City cannot do 
anything this year about a major expenditure in 1976 and suggested 
there could be other options open such as a co-operative arrangement 
with the Province with the City selling the building to the Province 
for a shared use or the City retaining the building and asking the 
Province to undertake the costs of renovation. 

Following further discussion it was 

RESOLVED 

A. THAT the Community Services Committee seek a meeting 
with representatives of the Provincial Department of 
Recreation and Conservation, the Downtown Eastside 
Residents' Association and the other organizations 
included in D.E.R.A.'s proposal to finalize budget 
arrangements and examine the options available for 
community recreation use of Carnegie Library as 
proposed by D.E.R.A.; 

B. THAT the City Manager examine all proposals for the 
use of the Carnegie Library and report back to the 
Community Services Committee on the financial aspects 
and variety of options available. 

It was 

RECOmENDED 

THAT the memo of Mayor Phillips, dated November 6, 1975, 
on the Carnegie Library be received for information by 
Council and that the City in no way consider selling the 
Carnegie Library and the City-owned property at Main and 
Hastings Streets. 


The meeting adjourned at approximately 4:40 p.m. 

FOR COUNCfL ACTION SEE PAGE(S) "^tcA. 
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A meeting of the Standing Committee of Council on Planning and 
Development was held on Thursday, November 6, 1975, in the 
No. 1 Committee Room, Third Floor, City Hall, at approximately 
3:40 P.M. 


The following members of the Vancouver Heritage Advisory Com- 
mittee were present for the discussion of Clauses 1, 2 and 3: 


Mr. F. Grant (Chairman) 
Mr. R. Thompson 
Mr. B. Downs 
Mrs . R . Fleming 
Mrs. N. Sterne 


Dr. N. Oliver and Mr. M. Klenke of the Planning Department were 
also present. 

INFORMAT ION /CONS IDERAT lON/RECOMMENDAT ION 

1 . Economic Alternatives for Preserving Heritage Structures 
and Areas 

The Committee considered the following: 

A. Vancouver Heritage Advisory Committee's recommendations 
submitted by the Secretary under date of 14th October 
1975: 


(a) THAT as the Municipal Act provides for 
municipalities to grant tax exemptions, 
that Council request the Director of 
Legal Services to seek a Charter Amendment 
which would give City Council the power 

to grant tax exemptions for designated 
heritage buildings and lands. 

(b) THAT City Council request the appropriate 
Minister of the Provincial Government to 
have the Provincial Assessment staff consider 
special assessment regulations for heritage 
buildings and lands designated under 
Section 564A of the City Charter. 

(c) THAT the City seek power to secure easements 
or other legal rights to facades of designated 
heritage buildings by donation, purchase or 
lease. 


PRESENT : 


Alderman Bowers, Chairman 
Alderman Bird 
Alderman Cowie 
Alderman Kennedy 


ABSENT : 


Alderman Harcourt 


COMMITTEE CLERK: 


M. L. Cross 


Continued on Page 2, 
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Mr. H.W. Gray, Zoning Planner, met with Messrs. Pope and Gunn on 
June 1, 1970, in an endeavour to conclude a mutually satisfactory 
arrangement between the operator of the car wash, Mr. ^ove and Mr. 
J.W. Gunn, representing the adjacent property owners. After con- 
siderable discussions and suggestions it was Mr. Gray's belief 
that a tentative arrangement was concluded in that Mr. Pope would 
undertake to close the operation of the car wash each and every 
Sunday and on eiaht (8) Statutory holidays during the year, provided 
he was permitted to operate the car wash from 8:00 a.m. to 6:00 p.m. 
Monday through Saturday, with the hours of operation to be reviewed 
not later than December 31, 1971. 

Mr. Gunn was somewhat reluctant but it was believed he would go 
along with the proposed change subject to checkina with the other 
property owners . 

Mr. Gray asked both Mr. Pope and Mr. Gunn to submit letters confirm- 
ing the revised hours of operation. A letter dated June 5, 1970, 
was received from Mr. Pope. A letter dated June 7, 1970, was 
received from Mr. Gunn and a letter dated June 9, 1970, was received 
from Mr. H.M. Engineer, a resident in the area. 

At the end of the meeting Mr. Pope had asked Mr. Gray if he could 
have permission to commence immediately to operate from 8:00 a.m. 
to 6:00 p.m. Monday through Saturday. Mr. Gray replied that the 
Department had no authority as any change must be approved by City 
Council. However, in Mr. Gray's opinion, should all interested 

parties agree, he could see no objection to the change of hours 
taking place on a temporary basis prior to Council's consideration 
and decision on the request. 

Mr. Pope apparently did change the hours of operation and complaints 
were received following which Mr. Gray contacted Mr. Pope by tele- 
phone and Mr. Pope readily agreed to change back to the original 
hours approved by Council until the matter was fully considered. 

A subsequent letter dated June 18, 1970, was received from Mr. Pope 
reconfirming the requested change of hours together with a petition 
and sketch giving opinions of the people within the block bounded 
by 41st Avenue, 43rd Avenue, Cartier and Granville Streets. This 
letter and petition indicates that the majority of people within 
this block have no objections to the hours as requested. Mr. Pope 
has also expressed his feeling that he does not want to 'press' 
the matter any further. While it is still his desire to change 
the hours of operation, if it is Council's wish that there should 
be no change, he will stay with the original hours of operation, 
including the opening on Sundays and holidays. 

There would appear to be three alternatives for Council to consider 
in dealing with this matter: 

(a) The original hours of operation that were approved for the 
car wash to remain unchanged i.e. 10:00 a.m. to 6:00 p.m. 
seven days a week. 

(b) Authorize the Director of Planning to amend the Development 
Permit by way of a minor amendment whereby the hours of op- 
eration for the car wash would be from 8:00 a.m. to 6:00 p.m., 
Monday through Saturday with the carwash being closed each and 
every Sunday and eight Statutory holidays per year as listed 
by Mr. Pope, with these hours of operation to be reviewed by 
Council on or before December 31, 1971. 

(c) Authorize the Director of Planning to amend the Development 
Permit by way of a minor amendment for such hours of operation 
for the car wash as Council may deem satisfactory after further 
considering Mr. Pope's request and hearing the opposition." 


cont ' d 
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(d) THAT Coimcil request the Director of Legal 
Services, following discussions with the 
Planning Department and other necessary City- 
staff, to explore means to assist property 
owners wishing to preserve a historic 
building whereby zones for the transfer of 
development rights to a specific property 
could be established and to obtain the 
necessary Charter Amendment to enable the 
City to transfer development rights in areas. 


(e) THAT Council consider favourably the use of 
CD-I zoning to assist in the preservation and 
redevelopment of heritage buildings as a means 
of providing incentives to owners of designated 
buildings. 

(f) THAT Council consider incentive zoning to 
preserve heritage buildings. 

(g) THAT Council instruct the relative Civic 
staff to work with other professionals to 
find solutions to permit renovations or 
alterations to heritage designated buildings, 
setting aside whatever conditions of the 
Fire and Building Codes which would inhibit 
preservation without compromising public 
safety and that any agreed-upon relaxations of 
these codes be reported to City Council. 


B. Report of the City Manager dated 30th October 1975, wherein 
the Director of Planning suggests the following amendments 
to the Vancouver Heritage Advisory Committee's recommenda- 
tions : 

1) Under Recommendation (d) it might be more appropriate 
that Council request the Director of Planning, in 
consultation with the Director of Legal Services and 
other City staff as required to report further on the 
matter of transfer of development rights. 

2) The proposed use of (CD-I) zoning in Recommendation 
(e) does not appear to be necessary in addition to 
the proposals relating to 'Transfer of Development 
Rights' in Recommendation (d) and Incentive Zoning' 
in Recommendation (f). 

3) Under Recommendation (g) , it might be more appropriate 
that Council instruct the Director of Permits and 
Licenses in consultation with other City staff to 
examine fire and building regulations related to the 
safety of heritage buildings. 

and recommends in addition 

1) That the City establish a policy of leasing space 
for its own uses in heritage structures where a 
firm commitment on tenancy is required to obtain 
financing for the rehabilitation of the structure. 


Continued on Page 3. 
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2) That the City initiate a policy of encouraging 
bequests of property, cash and historical artifacts, 
including facade easements. 

3) That the City seek the power to give grants on a 
sharing basis to owners of designated heritage 
buildings . 


C. Report of the City Manager dated 30th October 1975, wherein 
the Director of Finance comments on 

1) Property Tax Exemptions for designated heritage 
buildings ; 

2) Assessment of designated heritage buildings; 

3) Facade easements; 

4) Establishment of a policy whereby the City would 
lease space in heritage structures; 

and recommends that property tax exemptions not be con- 
sidered and that further study be devoted to other policy 
proposals . 

(The reports referred to are on file in the City Clerk's Office.) 

Mr. Thompson advised that the Vancouver Heritage Advisory Committee 
is asking Council to seek a charter amendment to give the City 
power to grant tax exemptions to the owners of designated heritage 
buildings who show a need for financial assistance. The exemptions 
would not apply to all owners just because they were losing poten- 
tial development. He urged the Committee not to abandon tax 
exemptions but to consider the possibility of seeking a charter 
amendment to allow grants to be provided to those owners in need. 
A Society could be formed to give grants to those owners who could 
justify eligibility due to a financial hardship imposed by loss of 
development potential. 

Mr. C. Fleming, the Director of Legal Services, advised that 
Council has the power to give grants to Societies. 


With respect to the Vancouver Heritage Advisory Committee recom- 
mendation dealing with special assessment regulations for heritage 
buildings and lands, Ms. P. Skene of the Finance Department indicated 
that the Provincial Assessor is taking into consideration the fact 
that if designation drops the land value and the assessment was 
based on land value, the assessment should automatically go down. 
If this is not happening, there is an appeal process. 

Mr. Thompson advised that the Vancouver Heritage Advisory Committee 
is requesting Council to seek the power to secure easements to 
facades of designated heritage buildings. Instead of buying the 
entire building, the City could buy an easement on the facade. 
The City would be responsible for maintaining the facade. The 
financial cost to the City was discussed and the Committee decided 
this request should be explored further. 

With respect to the recommendation on transfer of development rights, 
the Vancouver Heritage Advisory Committee is requesting a Charter 
amendment which would approve the transfer of development rights 
anywhere in the City, dealing with each situation as it arises, as 
a method to assist owners wishing to preserve a historic building. 


Continued on Page 4. 
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With respect to using CD-I zoning as an incentive to owners of 
designated buildings, the Director of Planning suggests that 
this would not be necessary if authority was granted for transfer 
of development rights and incentive zoning. Mr. Downs advised 
that CD-I zoning would allow a developer to argue retention and 
obtain some sort of bonus. 

The Heritage Committee requested Council to consider incentive 
zoning, i.e. allowing a higher density, relaxing some restrictions 
and allowing non-conforming uses to be rebuilt, as a means of 
preserving heritage buildings and possibly as a means of design- 
ing adjacent structures in harmony with heritage buildings. 

Dr. Oliver advised that not all districts schedules would be 
revised to include incentive zoning but certainly the Downtown and 
West End Districts Schedules would as a start. 

Alderman Kennedy and Mr. Downs requested that the Planning Depart- 
ment talk to owners of heritage buildings and the owners of pro- 
perties adjacent to heritage buildings to retain any green spaces 
surrounding the structure. 

With respect to relaxing the regulations of the Fire and Building 
Codes, Alderman Cowie advised that the Heritage Committee was 
finding that owners had no trouble meeting the Fire Code; 
it was the regulations of the National Building Code. In the case 
of heritage buildings, it was hoped that variations of the National 
Building Code could be worked out on an individual basis satis- 
factory to civic officials. It was felt that the National Research 
Council should be approached to see if amendments could be made to 
the National Building Code. 

The Committee considered the additional recommendations of the 
Director of Planning. With respect to the City leasing space for 
its own use in heritage structures, it was agreed that rentals 
would have to be in line with that which would be obtained elsewhere. 

The Committee took no action with respect to the Director of Plan- 
ning 's recommendation to seek power to give grants on a sharing 
basis to owners of designated buildings. 


RECOMMENDED 

A. THAT the possibility of granting tax exemptions for 
designated heritage buildings and lands not be proceeded 
with. 

B. THAT while it is understood that Provincial Government 
assessment staff are taking into account the fact that 
heritage designation may lower land values thence 
assessments, the Provincial Government Assessor be 
notified at the time heritage buildings and lands are 
designated by Council and the fact that land assess- 
ment may be affected. 

C. THAT the Director of Planning, with the advice of the 
Director of Finance, explore the acquisition and main- 
tenance costs which the City would incur if the power to 
secure easements or other legal rights to facades of 
designated heritage buildings was obtained. 


Continued on Page 5. 
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D. THAT the Director of Planning and Director of Legal Services, 
in consultation with other civic officials, explore the means 
to assist property owners wishing to preserve a historic 
building whereby zones for the transfer of development rights 
to a specific property could be established and to obtain the 
necessary Charter amendment to enable the City to transfer 
development rights in areas. 

E. THAT the use of CD-I zoning be considered to assist in the 
preservation and redevelopment of heritage buildings as a 
means of providing incentives to owners of designated buildings. 

F. THAT consideration be given to providing incentive zoning to 
preserve heritage buildings but that additional density only 
be allowed after consultation with the Vancouver Heritage 
Advisory Committee. 

G. THAT the Director of Planning and the Director of Legal Services 
report on the possibility of relaxing the regulations concerning 
non-conforming uses in buildings designated as heritage struc- 
tures . 


The following recommendation resulted in a tie vote and is 
put forward for CONSIDERATION: 

H. THAT the National Research Council be requested to consider 
an amendment to the National Building Code which would allow 
designated heritage structures to meet the objectives of the 
Code by alternative methods. 

(Aid. Bird and Kennedy wished to be recorded as opposed.) 


I. THAT, all things being equal, preference be given to the City 
leasing space for its own uses in heritage structures where 
a firm commitment on tenancy is required to obtain financing 
for the rehabilitation of the structure. 

J. THAT the City initiate a policy of encouraging bequests of 
property, cash and historical artifacts, including facade 
easements . 


RESOLVED 

THAT the Vancouver Heritage Advisory Committee address 
itself to the identification of heritage lands 
generally and in particular the lands immediately ad- 
jacent to heritage buildings. 

RECOMMENDATION 

2 . Special Plaque for Designated Buildings 

The Committee considered an extract of the Minutes of the Meet- 
ing of the Vancouver Heritage Advisory Committee of 20th October 
1975, wherein the Heritage Committee requested an appropriation 
not exceeding $500.00 to enable the design and production of a 
special plaque for Council designated heritage structures. 


(^ontinued on Page 6. . 
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The Committee 
RECOMMENDED 

THAT an appropriation of $500,00 be added to the budget 
of the Vancouver Heritage Advisory Committee to enable 
the design and production of a special plaque for Council 
designated heritage structures; funds to be provided from 
Contingency Reserve. 


3 . Consideration of Buildings in Yaletown 

The Committee considered an extract of the Minutes of the meet- 
ing of the Vancouver Heritage Advisory Committee of 20th October 
1975, which points out that Yaletown is a historically important 
eight block area, a definite character area, and should be pre- 
serve as such, Mr, Downs asked that the Planning Department 
be requested to study Yaletown as a special character area as 
soon as possible. 

RECOMMENDED 

THAT the Director of Planning be instructed to study 
Yaletown as a special character area and consider it 
on a priority basis, 

INFORMATION 

4, Development Permit Application No, 71851 - 
Ocean Fisheries Ltd. - 2165 Commissioner Street 

The Committee considered a report of the City Manager dated 30th 
October 1975, in which the Director of Planning states in part: 

" A development permit application has now been received from 
Sanderson Recreation Planners Ltd. on behalf of Ocean Fisheries 
Ltd. to "add/erect fish holding tanks". The 80' x 50' x 10' 
high tanks will serve the existing fish processing plant (see map) . 

The principal use of the proposed system will be to provide 
facilities for brine curing herring for roe recovery and food 
herring production. A secondary use will be for handling and 
storage of other types of fish on a short term basis. 

The application is being processed in the normal manner for 
issuance. " 


RESOLVED 

THAT the report of the City Manager be received for 
information and the Director of Planning be instructed 
to notify the applicant of the Committee's concern that 
the development should not emit noxious fumes. 


Continued on Page 7. 
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5 . Redevelopment of Granville Island 

The Committee considered a letter dated 27th October 1975 from 
Mr. K. B. Ganong, Regional Director of Central Mortgage and 
Housing Corporation, forwarding a report prepared by their 
consultants, Thompson, Berwick, Pratt & Partners, entitled 
"Granville Island - a process for redevelopment" (copies of 
the letter and report are on file in the City Clerk's Office). 

In his letter, Mr. K. Ganong advised that the recommendations 
of the report have the support of Central Mortgage and Housing 
Corporation in general and they would now like to proceed with 
an important working relationship with representatives of the Cit 
He and Mr. R. Brink, Project Manager, have now met with the Direc 
of Planning and other civic officials. 


RESOLVED 

THAT the letter from Mr. K. B. Ganong dated 20th October 
1975 and the report prepared by Thompson, Berwick, Pratt 
& Partners entitled "Granville Island - a process for 
redevelopment" be received. 


The meeting adjourned at approximately 5:30 P.M. 

FOR COUNCIL ACTION SEE PAGE{^ :/Z2 C 
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PART REPORT TO COUNCIL 


SPECIAL COMMITTEE RE : 


U.N. CONFERENCE 


November 10, 1975 


A meeting of the Special Committee Re: U.N. Conference was 
held on Monday, November 10, 1975, at 11:00 a.m. in the No. 1 
Committee Room, Third Floor, City Hall. 


RECOMMENDATION : 

1 . Reception for Delegates to the U.N. Conference 

Vancouver City Council on October 21, 1975, considered a 
letter from the Provincial Secretary dated October 6, 1975, which 
stated in part: 

"At a Tri-Level meeting on August 14 in the office of the 
Deputy Provincial Secretary in Victoria it was suggested 
that the Province of British Columbia and the City of 
Vancouver co-host a Reception for Delegates to the U.N. 
Conference and their Spouses on June 1. This suggestion 
is acceptable and the Province is prepared to commit 
$7,500 as its share of the total estimated cost of 
$15,000. This amount will be committed subsequent to 
receiving written confirmation that the City of Vancouver 
has approved a similar amount." 

This matter was then referred to this Committee for consideration 
and report. 

Mr. Rose advised that approximately 2,000 official delegates and 
approximately 1,000 spouses would be present for Habitat '76. 

Mrs. H. Symonds suggested that delegates could be entertained 
in houses of Vancouver residents. This would be a very kind City 
gesture. Alderman Boyce and Mrs. Symonds advised they would work on 
such a proposal and report back to this Committee. 

RECOMMENDED , 

THAT due to the substantial commitment already made 
by the City for its civic program, further financial 
commitments not be made for the above noted reception. 


PRESENT : 


Alderman Kennedy, Chairman 

Alderman Bird 

Alderman Boyce 

Mr. C. Bay ley. Habitat 

Mr. E. Fladell, Social Planning 

Mr. A. Geach, Planning 

Mr. R. Henry, City Clerk's Office 

Mr. H. Nicholson, Engineering 

Mr. C. Pederson, Habitat 

Mr. R. Rose, Habitat 

Ms. H. Symonds, Planning 

Dr. V. Wieler, Habitat 


CLERK : 


R. Demofsky 


FOR COUNCIL ACTION SEE PA6E{S) 
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PART REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


November 13, 1975 


A meeting of the Standing Committee of Council on Finance 
and Administration was held on Thursday, November 13, 1975, at 
1:30 p.m. in the No. 2 Committee Room, third floor. City Hall. 


PRESENT: Alderman Volrich (Chairman) 
Alderman Bowers 
Alderman Kennedy 
Alderman Marzari 
Alderman Sweeney 

ALSO 

PRESENT: Alderman Boyce 
Alderman Cowie 

CLERK: G. Barden 


RECOMMENDATION 

1. Fire Department - 

Manning Requirements 

On October 30, 1975, when considering a Manager's report dated 
October 17, 1975, (copies circulated), the Standing Committee of 
Council on Finance and Administration, passed the following motion: 

"THAT this matter be deferred pending a report from the 
City Manager on November 13, 1975, on ways of reducing 
the firefighting standards of service, including esti- 
mates of the levels of protection." 

In a report dated November 10, 1975, (copies circulated), the 
Manager outlined five alternatives as follows, with three suggested 
combinations of alternatives: 

" 1 . Retain Existing Level of Service 

Wiereas the Fire Chief and the Director of Personnel Services had 
reported that retention of the existing level of service would re- 
quire the hiring an an additional 28 fire fighters, subsequent in- 
vestigation has revealed that advancing the replacement of an 
obsolete aerial ladder truck at Fire Hall #18 will have the effect of 
reducing the complement at this Hall from 8 to 7 fire fighters. 
Consequently,, the total need for new fire fighters would be reduced 
from 28 to 23; the first-year costs being approximately $331,000, 
rising to approximately $468,000 per year when the new recruits reach 
"average" status. The Fire Chief recommends this course of action, 

2, Close Fire Hall fil9 

Fire Hall #19 is located at 4396 West 12th Avenue, and was built in 
1927, It was scheduled for reconstruction in the Five Year Plan, at 
a cost of $645,000, Four positions are permanently situated at the 
fire hall in order to effectively man a 1050 g.p.m, pump. The 
apparatus at this hall is used to provide back-up service to the 
University Endowment Lands Fire Department, The contract with the 
U,E.L, requires 12 months' notice of cancellation. Revenue from this 
contract is $21,500 per year. 

Assuming Fire Hall #19 is closed. Fire Hall #12 (built in 1913 and 
located at 3090 West 8th Avenue) would be moved to the vicinity of 
8th Avenue and Camosun, 

The loss of these 4 positions is equivalent to 20,6 'average' fire- 
men, for a total saving of approximately $420,000 in salaries. Sale 
of #19 Fire Hall site would generate approximately $120,000; reloca- 
tion of #12 Fire Hall would have a net cost of approximately $700,000, 


cont'd. 
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Clause No. 1 continued 

As a consequence of this closure, approximately 489 acres (93 blocks) 
would, theoretically, have the maximum fire response time increased from 
3:00 minutes to 3:45. Subsequent relocation of #12 Fire Hall would 
reduce the area to 252 acres (48 blocks) and the maximum response time 
to about 3:15 minutes. 

3 . Remove the Fire' Boat from Service * 

The present authorized complement of the Fire Boat is 6 positions. 
A total of 26 personnel is permanently used to maintain these 
positions, with fire fighters from the "pools" supplementing this 
complement during vacation periods. Four of the staff are 
engineers with no fire fighting skills. 

Maintaining an adequate level of service in the Burrard Inlet 
waterfront after elimination of the fire boat would require an up- 
grading of the watermains and hydrants in the vicinity, as well as 
upgrading the capacity of the pumper trucks from 1,000 g.p.m. 
to 1,500 g.p.m. Upgrading of the watermains and hydrants would 
cost approximately $2,000,000 and would require approximr*:ely 24 months 
for design and construction. Similarly, delivery time quoted by the 
manufacturers is two years; and 3 units would cost approximately 
$100,000 more than the smaller pumps. 

1975 operating costs for the fire boat are estimated to be 
$540,000. 

4. Work Redistributio n * 

Because the suburban fire halls do not respond to as many calls as 

the halls in the higher density areas, the possibility of removing one 

fireman from each piece of apparatus, and adding three emergency squads, 

might be considered. Specifically, 7 men could be replaced in 

Fire Halls #18, 19, 21 and 22 with a 3-man squad located at Fire Hall #18, 

and 7 men could be replaced at Fire Halls #5, 13, 15, 17 and 20 with 

two 2-man squads located at Fire Hall #20. 

The emergency squads would be equippped with a standard 4-door sedan 
with flashers, siren and inhalator, and would respond to all alarms in 
their collective districts. 

The work redistribution described above has not been thoroughly 
analyzed. Considerable investigation would be required prior to 
institution. As described above, however, 7 positions (36 'average' 
fire fighters) would be eliminated, at an annual saving of approximately 
$725,000 after providing for additional equipment costs. 

5. Reduce Authorized Staff from 148 to 142 . * 

While the present authorized complement is 148, the department operates 
at a minimum staff level of 144, dropping a man from Fire Halls #1, 7, 
15 and 22 to achieve this lower level. In the event of a further 
deficiency, personnel are released from Fire Halls #12, 8, 1, 3, 6 
and 4 (in that order) to arrive at a staff level of 138. 

Elimination of these six positions would be equivalent to a total 
staff reduction of 30.9, with a salary saving of $630,000 per year. 

''■ The Committee's attention was drawn to the following clauses from 
the Fire Fighters' Union Agreement: 

13.3 Cha nges Affecting the Agreement 

The City agrees that, wherever practicable, any reports or 
recommendations to be made to Council dealing with matters covered 
by this agreement will be communicated to the Union in sufficient 
time to afford the Union reasonable opportunity to consider 
them and, if necessary, to protest them when the matter is 
dealt with by Council. 

cont ' d. . , . 


standing Committee on Finance and 
Administration, November 13, 1975 

Clause No. 1 continued 


3 


13.4 General 

It is agreed that any general conditions presently in 
force but which are not specifically mentioned in the agreement 
shall continue in full force and effect for the duration of this 
contract . " 


The Fire Chief and the Firefighters' Union stated that they 
could not agree to any of the alternatives except alternative #1 
and would protest any reduction in the standard of service. 
Following discussion, it was 

RECOMMENDED 

(a) That the next aerial ladder truck received in the City service, 
be placed at Fire Hall #18 which will have the effect of 
reducing the complement at this Hall from 8 to 7 firefighters, 
thereby reducing the total need for new firefighters from 28 

to 23 in 1976; 

(b) That the uniformed strength of the Fire Department be increased 
by 23 men as soon as possible in order that their initial 
training can be completed by January 1, 1976; 

(c) That City Council serve two years' notice of discontinuance of 
use of the Vancouver Fire Boat to the National Harbours Board 
and relevant municipalities, and the Director of Finance and 
City Engineer be instructed to report back on source of funds 
and timing required to upgrade the mains, hydrants and pumper 
trucks ; 

(d) That the City Manager further investigate and report on the 
whole question of work redistribution as summarized in 
alternative #4. 


The meeting adjourned at approximately 3:30 p.m. 

***** 
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Board of Administration, August 14, 1970 .... (BUILDING - 5) 
Clause 3 continued 

Your Board submits the foregoing report of the Director of Plannincr 
for Council's CONSIDERATION. 

CIRCULATED FOR THE INFORMATION OF CITY COUNCIL ARE THE FOLLOWING: 

1. Board of Administration report of February 27, 1970, in 
respect of application for an extension of daily hours of 
operation from 10:00 a.m. to 6:00 p.m. as at present, to 
8:00 a.m. to 6:00 p.m., and Mr. Pope's letter of December 
18, 1969, requesting this extension. 

2. Council resolution of March 17, 1970, placing this request 
on the table pending a report from the Corporation Counsel 
on Sunday hours of operation. 

3. Board of Administration report of April 3, 1970, forwarding 
Corporation Counsel's information on the Sunday operation and 
the action taken at a Public Hearing on the service station's 
application. 

4. Letters from Mr. Pope proposing a compromise that Sunday 
operation be discontinued providing the weekly hours were 
extended to 8:00 a.m. 

5. Letters from Mr. J.W. Gunn and Mr. & Mrs. Pickerill, in 
opposition, April 2, 1970 and April 4, 1970. 

6. Letter from Mr. R. Witt, in support, April 2, 1970. 
7. Extract from Minutes of Council dated April 7, 1970. 

8. Letter dated April 30, 1970, from Home Oil Distributors 
Limited and report from Barron & Strachan, Consulting 
Acoustical Engineers, with respect to the noise element. 

9. Letter dated June 5, 1970, from Mr. Pope, confirming 
revised hours of operation as agreed upon in meeting 
with Mr. Gray and Mr. Gunn. 

10. Letter dated June 7, 1970, from Mr. Gunn confirming 
arrangements made in meeting with Mr. Gray and Mr. Pope. 

11. Letter dated June 9, 1970, from Mr. H.M. Enaineer, 
resident in the area, opposing car wash. 

12. Letter dated June 18, 19 70, from Mr. Pope, reconfirmina 
requested change of hours together with a petition and 
sketch giving opinions of the people in the area. 


****** 


CITY OF 


VANCOUVER 


SPECIAL COUNCIL - NOVEMBER 18, 1975 
PUBLIC HEARING 

A Special Meeting of the Council of the City of Vancouver 
was held on Tuesday, November 18, 1975, at 2:05 p.m. in the 
Council Chamber, third floor. City Hall, for the purpose of 
holding a Public Hearing to amend the Zoning and Development 
By-law. 

PRESENT: Mayor Phillips 

Aldermen Bird, Bowers, Boyce, Cowie, Harcourt, 
Kennedy, Marzari, Sweeney and Volrich 

ABSENT: Alderman Rankin 

CLERK TO THE COUNCIL : M. Kinsella 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Kennedy, 
SECONDED by Aid. Boyce, 

THAT the Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair, to consider proposed amendments to 
the Zoning and Development By-law. 

- CARRIED UNANIMOUSLY 

1 . Amendment to the Zoning and 
Development By-law No. 3 57 5 
(Demolition Control) 


An application has been received from the Director of Planning 
to amend the Zoning and Development By-law No. 3575, regarding 
Demolition Control, as follows: 

"To require any person intending to demolish residential 
rental accommodation to obtain a development permit and 
giving the Director of Planning the power to refuse the 
same unless a development permit exists for redevelop- 
ment on the site and 50% of the required building plans 
are on file. " 

The Director of Legal Services spoke to the application and 
explained the implications for Council's information. 

The application was approved by the Director of Planning. 

The Mayor called for speakers for or against this application 
and no one appeared. 

MOVED by Aid. Volrich, 

THAT the foregoing application be approved. 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Volrich, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Volrich, 
SECONDED by Aid. Harcourt, 

THAT the report of the Committee of the tVhole be adopted, 
and the Director of Legal Services be instructed to prepare and 
bring in the necessary amendments to the Zoning and Development 
By-law. 

- CARRIED UNANIMOUSLY 


The Council recessed at approximately 2:10 p.m. to reconvene 
in regular session in the Council Chamber. 


The foregoing are Minutes of the Special Council Meeting (Public 
Hearing) of November 18, 1975, adopted on November 25, 1975. 
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CITY OF VANCOUVER 
SPECIAL COUNCIL - NOVEMBER 20, 19 75 
PUBLIC HEARING 


A Special Meeting of the Council of the City of Vancouver 
was held on Thursday, November 20, 1975, at 7:30 p.m. in 
the Council Chamber, Third Floor, City Hall, for the purpose 
of holding a Public Hearing to amend the Zoning and Development 
By-law. 

PRESENT : Mayor Phillips 

Aldermen Bird, Bowers, Boyce, Cowie, 
Harcourt, Kennedy, Marzari, Rankin, 
Sweeney and Volrich. 


CLERK TO THE COUNCIL : M. Kinsella 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Rankin 
SECONDED by Aid. Bowers, 

THAT the Council resolve itself into Committee of the 
Whole, Mayor Phillips in the Chair, to consider proposed amend- 
ments to the Zoning and Development By-law. 

- CARRIED UNANIMOUSLY 


1. Champlain Heights - Enclave 1 of Areas e & F. 

S.W. corner East 49th Avenue and Boundary Road. 
Remainder of Lot C, D.L. 339, Plan 13651 


An application has been submitted by the Director of 
Planning to re-zone the south-west corner of East 49th Avenue 
and Boundary Road being Lot C, D.L. 339, Plan 13651 from a 
RS-1 one family dwelling district to a CD-I comprehensive 
development district. The CD-I By-Law would restrict the form 
of development as follows : 

■I 

_Uses: One Family Dwellings and customarily ancillary 
uses, including off-street parking. 

Floor Space Ratio ; Shall not exceed 0.60. 

Dwelling Units Per Acre ; Shall not exceed 8 units 
per acre. 

Height ; Shall not exceed two storeys plus a cellar 
or one storey plus a basement. 

Off-street Parking ; Two off-street parking spaces 
shall be provided for each dwelling. 

The Director of Planning further recommends that clause C (i) 
of thn 'Design Standards' approved by Council on July 8, 1975 
when dealing with the Manager's Report of July 4, 1975 on 
Cliamplain Heights, Enclave 1 Areas E & F be amended to read; 

"C (i) Buildings should be low in scale." 


. . /continued 
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Clause 1 (continued) 

The application was approved by the Director of Planning 
and the Vancouver City Planning Commission. 

Mr. R. Youngberg, Associate Director, Area Planning, 
advised that the 8.8 acre site for Enclave 1 of areas E and F 
Champlain Heights was being re-zoned to CD-I to allow innovative 
strata-title single family dwellings with set design standards. 
This would allow for co-ordination of design by one developer. 
He described the proposed income mix for Champlain Heights i.e., 
one-third each low, middle and high income. The single family 
units in Enclave 1 would be at the upper end of the income scale. 
The income balance for the development of Champlain Heights is 
such that funds from this development will go towards servicing 
and parks, as well as providing for less expensive land for other 
developments in Champlain Heights. He also advised that once the 
re-zoning is approved, tenders will be advertised on December 2,1975 
for pre-paid 60-year leases. 

Mr. S. Jackson, Community Planner, a resident of the 
Killarney-Champlain Heights area opposed the re-zoning stating that 
most people cannot afford single family housing and as this is 
the last large area of land in the City of Vancouver, it should 
be utilised for medium density housing which the majority of 
people can afford. 

MOVED by Aid. Cowie 

THAT the re-zoning application be approved. 

- CARRIED UNANIMOUSLY 


2. The area contained within the North side of Georgia 

Street, Stanley Park, Harbour Headline and the Centre 
Line of Denman Street. 

An application has been submitted by the Director of 
Planning to amend CD-I By-Law No. 4065 by striking out Sub-sections 
2 and 4 and by re-zoning the area west of the centre line of 
Denman Street from CD-I comprehensive development district to : 

" (a) Site A: (RS-1) One Family Dwelling District 

(b) Site B: (CD-l) Comprehensive Development District, 
with the CD-I By-Law restricting the form of dev- 
elopment as follows: 

Uses : Dwelling Units 
Retail Stores 
Offices 
Cabaret 

Restaurants (excluding a drive-in) 

Community, Cultural and Recreational Facilities 

Theatre (excluding a drive-in) 

Customary ancillary uses including off-street 
parking and loading 


. . /continued 
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Clause 2 (continued) 


Floor Area ; The gross floor area of a building shall 
not exceed 420,000 square feet measured to the extreme 
outer- limits of the building, excluding those floors 
below grade used for parking and loading. The Director 
of Planning may, in his discretion, exclude amenity 
features, such as balconies, patios, roof gardens, or 
open swimming pools. 

Height ; Shall not exceed 180 feet from the average 
building grade of Georgia Street as established by 
the City Engineer, 

And subiect to the following conditions : 

1. That 55% of the total gross floor area shall consist of dwelling 
units, including customarily ancillary facilities. 

That the total number of off-street parking shall not exceed 450 
spaces, all of which shall be underground. 

3. Suitable off-street loading and garbage collection facilities 

shall be provided on site to the satisfaction of the Director of 
Planning, in consulatation with the City Engineer and the Medical 
Health Officer, after due regard to Section 13 of the Zoning and 
Development By-Law #3575. 

4- Ml vehicular ingress and egress to the site shall be restricted 
to Denman Street. 

The developer shall provide a right-of-way for future transit 
facilities to be reserved between the east and west boundaries 
of the site, the alignment of the right-of-way to be to the satis- 
faction of the Director of Planning in consultation with the City 
Engineer . 

(). [t is clearly understood by the developer that the lands and the 
shoreline to the north do not form part of the development. 

7. The development is not to be materially different from the plans 
numbered 1-10, prepared by Shumiatcher Galovics Architects, dated 
November 12, 1975- 

H. Ihat the detailed scheme of development to be first approved by 
the Director of Planning after receiving advice from the Urban 
Design Panel. " 

A memorandum dated October 29, 19 75, from Mr. S. Cripps , 
Park Development Manager, Park Board, as well as an G::t-^act ^.-rnm 
the Minutes of the meeting of the Urban Design Panel of 
November 13, 1975 (copies on file in the City Clerk's Office) were 
distributed at the meeting. 

Mr. D. M. Hickley, Assistant Director, Central Area, 
advised that Council on October 7, 1975, referred to the "Jade" 
submission which was chosen by the jury, to a Public Hearing. In 
the interim the Director of Planning was instructed to meet with 
the developers to incorporate the suggestions of the jury in 
the proposed scheme. 

. . . /continued 
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Clause 2 (continued) 

Mr. M. Egan of the Planning Department, with the aid 
of drawings (on file in the City Clerk's Office) outlined the 
proposed scheme of development. 

Mr. W. Curtis, City Engineer, advised of the increased 
traffic volumes which will occur i.e. a 6% increase on Georgia 
Street. There is also a pedestrian problem as there is only 
twenty-one seconds permitted for north-southbound traffic and 
this is all the time available for pedestrians to cross Georgia 
Street. A pedestrian crossing (underpass or overpass) would 
be necessary and a report will be forthcoming from the 
Engineering Department. 

Mr. A. Lau, Social Credit candidate for Vancouver Centre, 
felt it was not too late to stop towers being built at the 
entrance to Stanley Park and urged Council to support the transfer 
of development rights proposal for this site. 

Mr. D. Manning submitted a brief on behalf of the 
the Save the Entrance to Stanley Park Committee , stating that 
this development is a misuse of this site and will further 
increase the traffic at the entrance to Stanley Park. He 
requested that the Federal Government be asked why, if they can 
spend 80 - 100 million dollars in purchasing land in Toronto's 

"Harbourf ront" , they cannot provide 4.4 million dollars of 
Federal funds to purchase 3.4 acres on Vancouver's waterfront. 

Mr. P. Brown advised that the Downtown Ratepayers 
Association years ago saw the necessity to protect this valuable 
piece of land, perhaps people will realise this is the last 
chance to save the property and come up with the money. 

Mr. R. Carey submitted a brief on behalf of the 
Community Arts Council, indicating that as it has taken twenty 
months to reach the Proposal Call stage, a further delay of 3 months 
to study the transfer of development rights aspect would not be 
unwarranted if it would save this valuable property. 

Mrs. J. V. Clyne urged the City Council to take time 
to investigate a proposal for transfer of development rights 
for this property, which might solve the City's financial 
problem and enable the site to become open waterfront park for 
the citizens of Vancouver. 

Mr. M. Holt who resides on a boat on the Harbour Park 
waterfront is concerned that the design parameters do not 
include the area between the water and the land, and is 
concerned that the inherent character of the area derived from 
water-orientated activities will be destroyed. 

Mr. J. Dunn, representing small businessmen in the 
subject area, requested Council to consider allowing the 
buildings to remain and that their leases not be terminated until 
there are firm development plans and/or permits obtained for 
the site which would indicate an immediate start on construction. 

Mr. V. Andrews requested Council to find the 4.4 million 
dollars to save the property through transfer of development 
rights . 


. /continued 
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Clause 2 (continued) 

Mr. R. C. Mann expressed concern that the City has 
no management framework within which to manage this complex 
development. There is a possibility of default or failure and 
this should be minimised by ensuring the City obtains the 
development that is proposed and defines public services, transit 
requirements, traffic problems and co-ordinates adjacent planning. 
A contingency plan should be available in case of default. He 
urged Council to consider transfer of development rights, even 
for half of the site. 

Dr. W. Gibson stated that a Foundation was prepared 
to purchase the land and hold it up to five years, at which 
time the City would purchase it back. After being advised the 
interest rate the Foundation is requesting merely to hold the 
land was 8%, Dr. Gibson requested that Council consider 
re-negotiating with the Foundation for a better rate of interest. 

Mr. C. Shelton, representing the Committee of Progressive 
Electors, opposed the re-zoning, stating this valuable land 
should not go to high-rise development. 

Mr. J. Stanton, on behalf of the Citizens Council for 
Civic Development, opposed the re-zoning of this property to 
permit high-rise development. 

Mrs. M. Piggott submitted a brief on behalf of the 
Vancouver Council of Women, stating that it is the Council's 
opinion that urban development is not a waterfront use and the 
site should be retained for an open waterfront approach to the 
Park. They urged that the retention of the site be thoroughly 
investigated before any change in zoning is made. 

Mr. T. Hodgkins, a fisherman, asked that the area not 
be re-zoned. 

The Mayor called for speakers for or against the 
proposed re- zoning and no one appeared. 


MOVED by Aid. Kennedy, 

THAT the Public Hearing be adjourned for three months. 

- LOST 

(Aid. Bird, Bowers, Cowie , Harcourt, Rankin, Sweeney, 
Volrich and the Mayor opposed) 

MOVED by Aid. Cowie, 

THAT the re- zoning application submitted by the 
Director of Planning this day be approved. 

- CARRIED 

(Aid. Boyce, Kennedy and Marzari opposed) 

MOVED by Aid. Cowie, 

THAT the City Engineer carry out a more detailed 
traffic study of the area, including cost comparisons of an 
overpass versus underpass on Georgia Street. 

FURTHER THAT appropriate officials ensure this develop- 
ment proceeds as quickly as possible and the basic elements of 
the design be maintained. 

- CARRIED 

(Aid. Boyce opposed) 

. . . /continued 
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Clause 2 continued 

; MOVED by Aid. Boyce, 

THAT the Director of Legal Services negotiate the 
I provision of a performance bond in the terms of the lease 

agreement for this development. 

I - CARRIED UNANIMOUSLY 

I 

j MOVED by Aid. Harcourt, 

I THAT the Committee of the Whole rise and report. 

i - CARRIED UNANIMOUSLY 

i 

\ MOVED by Aid. Harcourt, 

SECONDED by Aid. Sweeney, 

THAT the report of the Committee of the Whole be 
I adopted and the Director of Legal Services be instructed 

to prepare and bring in the necessary amendments to the Zoning 

and Development By-Law. 

\ - CARRIED UNANIMOUSLY 


The Council adjourned at approximately 10:55 p.m. 


The foregoing are Minutes of the Special Council Meeting (Public 
Hearing) of November 20, 1975, adopted on December 2, 1975. 
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CITY OF VANCOUVER 

REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver was 
held on Tuesday, November 25, 1975, in the Council Chamber, 
commencing at 2.00 p.m. 

PRESENT: Mayor Phillips 

Aldermen Bird, Bowers, Boyce , Cowie, 
Harcourt, Marzari, Rankin, 
Sweeney and Volrich. 

ABSENT: Alderman Kennedy 

CLERK TO THE COUNCIL: D.H. Little. 


PRAYER 

The proceedings in the Council Chamber were opened with prayer. 
ACKNOWLEDGMENT . 

The Mayor acknowledged the presence in the Council Chamber of 
students from the Magee Secondary School, under the direction of 
their teacher, Mrs Garvin. 

'IN CAMERA' MEETING 

The Council was advised that there were matters to be considered 
'In Camera' later this day. 

ADOPTION OF MINUTES 

MOVED by Aid. Cowie 
SECONDED by Aid. Sweeney 

THAT the Minutes of the Regular Council Meeting of November 18, 
1975 (with the exception of the 'In Camera' portion) together with 
the Minutes of the Special Council (Public Hearing) of November 18, 
1975, be adopted. 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Bird 
SECONDED by Aid. Sweeney 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 


- CARRIED UNANIMOUSLY 


Regular Council, November 25, 1975. 

DELEGATIONS AND UNFINISHED BUSINESS 

1 . Fire Department - Manning Requirements . 

City Council, on November 18, 1975, after considering a report 
from the Finance and Administration Committee on the manning require- 
ments for the Fire Department, approved a number of resolutions and 
deferred the following motion until this meeting. 

"THAT Firehall No. 19, located at 4396 West 12th Avenue, 
be closed, effective January 1, 1975." 

Mr. Gordon Anderson, President of the Vancouver Fire Fighters' 
Union, addressed the Council in support of the Fire Chief's position 
of retaining the existing level of service of the Fire Department 
which would require the hiring of additional fire fighters as a 
result of labour negotiations. As an alternative, Mr. Anderson 
endorsed an examination into the level of service of the Fire 
Department . 

Mrs. P. Glass and Mrs M. Ford, representing Dunbar West Point 
Grey Community Resource Board, filed statistical information and opposed 
any suggestion to close down Firehall No . 19 , and supported the Fire 
Chief's position. 

Mr. J. Frew, representing West Point Grey Civic Association, 
filed a brief and indicated that he had received six hundred and 
seventy-one (571) signatures in support of retaining Firehall No. 19 
and maintaining the existing level of service. He suggested that 
Council hold a Public Meeting with area residents to obtain their 
reactions . 

Mr. Denis Gray-Grant, representing Western News, referred to 
a petition he had obtained also supporting the position of the Fire 
Chief and the other delegations. 

Council noted a further report from the Manager, dated November 
20, 1975, in which a number of recommendations were proposed if 
Council was prepared to reduce the level of service in the general 
area abutting the University Endowment Lands . 

MOVED by Aid. Bird 

THAT the uniformed strength of the Fire Department be increased 
by twenty- three (23 ) men as soon as possible, in order that their 
initial training can be completed by January 1, 1975, on the under- 
standing that Firehall No. 19 remains open for service to the area 
involved . 

- CARRIED 

(Aldermen Bowers, Harcourt and Marzari opposed) 

MOVED by Aid . Cowie 

THAT the Council instruct the City Manager and the Fire Chief 
to authorise the hiring of a consultant to assist the Fire Department 
to undertake an examination of the standard of service of the Vancouver 
Fire Department and to make any recommendations regarding moderniza- 
tion or change of service . 

- LOST 

(Aldermen Bird, Bowers, Boyce , Harcourt, Rankin, Sweeney, 
Volrich and the Mayor opposed) 
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Board of Administration, August 14, 1970 (FINANCE - 1) 


FINANCE MATTERS 


RE COMMENDAT I ON 


1 . Rental of Lighting Equipment 
to "Theatre In The Park" 

The Board of Administration, under date of June 22, 1970, 
submitted a report on the rental of lighting equipment to the "Theatre 
In The Park" for the production of Summer musicals. In case of 
persistent rain, the promoters were advised to design their sets in 
such a way that their production could be moved to the Queen Elizabeth 
Playhouse. The Vancouver Civic Auditorium Board concurred with the 
Auditorium Manager's proposal that lighting equipment be loaned under 
the care and supervision of the Queen Elizabeth Theatre Lighting 
Operator. In return, a sum of $1,800 was to be paid by the "Theatre 
In The Park" as a rental credit. 

When dealing with this matter on June 23, 1970, City Council 
passed the following Motion: 

"THAT this lighting equipment be rented to the 
organization for the amount of $1,800.00 based 
on the report of the Auditorium Manager, such 
rental to be paid in advance . " 

The Theatre Manager states in part in the report of the 
Board of Administration dated June 22nd: 

"In case of rain their production could be moved 
to the Playhouse and this amount would cover 
ten evenings rental . " 

The rain did fall but audiences in the park were far larger 
than the seating capacity of the Playhouse. Their production, there- 
fore, was moved to The Queen Elizabeth Theatre for two evening per- 
formances and one matinee. 

The Vancouver Civic Auditorium Board concurs with the 
Theatre Manager's recommendation that the rental credit of $1,800.00, 
paid in advance by "Theatre In The Park", be applied to the rental 
of The Queen Elizabeth Theatre rather than the Playhouse as previously 
stated . 

Your Board RECOMMENDS that the recommendation of the Theatre 
Manager be adopted . 


CONSIDERATION 


2 . Special Edition - Journal of Commerce 
Port of Vancouver 

The president and publisher of the Journal of Commerce, by 
letter dated August 3, 1970, advises that that newspaper "will publish 
a 40-page special edition in September detailing the progress story 
of the Port of Vancouver during the last decade and proposals and 
intentions for its future." 

. . . Cent ' d . 
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DELEGATIONS AND UNFINISHED BUSINESS (Cont'd) 


Fire Department - Manning Requirements (Cont'd) 

MOVED by Aid. Marzari 

THAT, as recommended in a report of November 20, 1975, the City 
Manager be authorized to negotiate with the Provincial Government 
with the view to arranging reciprocal service between the Vancouver 
Fire Department and the University Endowment Lands Fire Department. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Rankin 

THAT the letters and submissions regarding this matter be received. 

- CARRIED UNANIMOUSLY 

(The motion as submitted by Alderman Bowers at 
the meeting on November 18, 1975, re Firehall 
No . 19 , was not put.) 


2. N.E. Corner of Kingsway & Nanaimo Street, 
Lots 6 & 7, Block 9, D.L.393. Present 
Zone: (RT-2) Two T^amily Dwelling District 
Requested Zone; (C-2) Commercial District . 

Council, on November 18, 1975, when considering a City Manager's 
report regarding the proposed rezoning of the North East Corner of 
Kingsway and Nanaimo Street, deferred the matter pending the hearing 
of a delegation as requested. 

Mr. J. Eusanio, the applicant, spoke in support of his applic- 
ation and, following an explanation by the Zoning Planner, it was 

MOVED by Aid. Harcourt 

THAT the recommendation, as contained in the Manager's report 
of November 14, 1975, be approved, but the Director of Planning submit 
an appropriate CD-I rezoning application re this property, which would 
include Lot 5, Block 9, D.L.393, to the north of the property in 
question . 

- CARRIED UNANIMOUSLY 


3. 2050-2070 West 48th Avenue, Lots 2 & 3 

of A of Lot 1, Block 2, D.L.526, Plan 7198. 
Present Zone: (RS-1) One Family Dwelling 
District. Requested Zone: (RM-3) Multiple 
Dwelling District. 

Council, on November 18, 1975, deferred consideration of a 
Manager's report on the rezoning of 2050-2070 West 48th Avenue, 
pending the hearing of a delegation as requested. 

Mr. P. Lee, representing the applicant, addressed Council, 
speaking in support of the application, which was for the purpose of 
constructing an apartment block. 

MOVED by Aid. Harcourt 

THAT the recommendation of the Manager, as contained in his 
report of November 14, 1975, be approved and, therefore, the applic- 
ation be not granted. 

- CARRIED 

(Aldermen Bowers, Boyce and Sweeney opposed) 
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DELEGATIONS AND UNFINISHED BUSINESS (Cont'd) 


4. Proposed Rezoning of 2300 Block 
West 37th Avenue. 

(Report A. 4 - Clause 8) 


Council noted this application to rezone the South Side of West 
37th Avenue, between Vine and Balsam Streets, for the purpose of 
constructing a 45-suite rental apartment complex. 

Mr. Zlotnik, the applicant, addressed the Council, speaking in 
support of his application and, by means of slides and a model, 
described the proposed location and the complex. A brief was also 
filed . 


MOVED by Aid. Harcourt 

THAT the proposal to rezone to RM-3A, the South Side of 37th 
Avenue, from the Church to the commercial area on Arbutus Street, 
be submitted to a Public Hearing. 

- LOST 

(Aldermen Bird, Bowers, Boyce , Marzari, Rankin, 

Sweeney, Volrich and the Mayor opposed) 


MOVED by Aid. Sweeney 

THAT the application to rezone the 2300 Block West 37th Avenue, 
be referred to a Public Hearing. 

- CARRIED 

(Aldermen Marzari, Rankin and the Mayor opposed) 


5 . Truck Transportation in Vancouver . 

Consideration of this item was deferred, pending the hearing 
of delegations later this day. 


Council recessed at 4.10 p.m., and, following 
an 'In Camera' meeting in the Mayor's office, 
reconvened in open Council at 4.45 p.m., with 
the same members present. 


UNITED NATIONS HABITAT CONFERENCE 

At this point in the proceedings the Council discussed the 
matter of the forthcoming U.N. Conference on Human Settlements 
(Habitat), scheduled for Vancouver - May 31 to June 11, 1976. 

A memorandum from Alderman Volrich on police costs for the 
Conference, was noted. 

Following a lengthy discussion in which a number of concerns 
were expressed, it was 
MOVED by Aid. Bowers 

THAT WHEREAS it is now probable that th*^ proposed Habitat 
Conference will be marked by demonstrations and confrontations; 

AND WHEREAS massive police efforts would be required to 
protect participants at great expense to the taxpayers; 

AND WHEREAS a conference held under such circumstances is 
a detriment rather than an asset to the City of Vancouver; 

THEREFORE BE IT RESOLVED that this Council request the 
Government of Canada to cancel the Habitat Conference. 


- (carried) 
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UNITED NATIONS HABITAT CONFERENCE (Cont'd) 

MOVED by Aid, Marzari (in amendment) 

THAT the following be inserted in the foregoing motion by 
Alderman Bowers after the third paragraph. 

'AND WHEREAS the City of Vancouver is exasperated 
with the lack of liaison, administrative planning and 
financial commitments ' 

LOST 

(Aldermen Bird, Bowers, Boyce , Cowie , Harcourt, Rankin, 
Sweeney, Volrich and the Mayor opposed) 

The amendment having lost, the motion by Alderman Bowers 
was put and CARRIED. 

(Alderman Bird opposed) 

MOVED by Aid. Volrich 

THAT this Council not make any special provisions in the 1976 
budget for police equipment in connection with the Habitat Conference. 

- (deferred) 

MOVED by Aid. Volrich 

THAT the foregoing motion be deferred to the next meeting of 

Council . 

- CARRIED UNANIMOUSLY 

COMMUNICATIONS OR PETITIONS 

Civic Dinner - Fire Chiefs 
Convention - August 1976. 

City Council on March 25, 1975, approved an amount of $3,300 
for the hosting of a Civic Dinner at the Canadian Association of 
Fire Chiefs Convention in Vancouver in August, 1976. The Fire 
Chief had requested $6,500 because of the expected 650 persons 
attending . 

In a letter dated November 12, 1975, the Fire Chief requested 
that Council re-consider its previous decision and provide the 
original amount of $6,500. 

MOVED by Aid. Bird 

THAT an additional amount of $3,200 be authorized to host a 
Civic Dinner at the Canadian Association of Fire Chiefs Convention 
next August, making a total amount of $6,500. 

- CARRIED 

(Aldermen Bowers, Marzari and Volrich opposed) 

Demolition - 2500 Block East Pender Street . 

A letter from the Pender Street Committee, Hastings Sunrise 
Action Council, was noted, requesting to appear as a delegation this 
evening regarding the demolition of houses in the 2500 Block East 
Pender Street. 

MOVED by Aid. Harcourt 

THAT, as the subject matter is being considered by the Housing 
Committee on Thursday, November 27, 1975, the delegation be requested 
to appear before that Committee. 

- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS 

A. MANAGER'S GENERAL REPORT 
November 21, 1975. 


Works and Utility Matters 
(November 21, 1975) 

The Council considered this report which contains two clauses, 
identified as follows: 

Cl . 1. Local Improvement by Petition. 

Cl . 2. Lane Lighting Local Improvement Projects. 

The Council took action as follows: 

Local Improvement by Petition 
(Clause 1) 

MOVED by Aid. Cowie 

THAT the recommendation contained in this clause be approved. 

FURTHER THAT the Director of Planning report back on the 
possibility of including awnings in the guidelines for the beauti- 
fication of the Kerrisdale Shopping Area. 

- CARRIED UNANIMOUSLY 


Lane Lighting Local Improvement 
Projects. (Clause 2) 

MOVED by Aid. Volrich 

THAT the present cost-sharing formula re lane lighting projects 
be retained and, therefore, the following steps be implemented: 

1. The lanes listed on the attached table be declared 
'thoroughfares' for the purposes of Part II of the 
Local Improvement Procedure By-law. 

2. The estimated rate for residential (one and two- 
family) properties on these projects be corrected 
to 45c per front foot. 

3. The additional $2,275 of City's share be provided 
from 218/7505 'Installing Lane Lighting - Unallocated' 
and 218/7506 'Unspecified Projects'. 

4. The projects lists (Nos . 39,40,41,43,47,48,62,63, 
88,89 and 90, Schedule 434) be undertaken. 

- LOST 

(Aid. Bowers, Boyce , Harcourt Marzari and Rankin opposed) 
A tie-vote ensued and therefore the motion was declared LOST. 


Cont ' d . 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Works and Utility Matters 
(November 21, 1975) (Cont'd) 

Lane Lighting Local Improvement 
Projects (Clause 2) (Cont'd) 

MOVED by Aid. Rankin 

THAT the following policy be confirmed with respect to Lane 
Lighting Local Improvement Projects, and the Director of Legal 
Services bring forward the necessary amendment to the Local 
Improvement By-law: 

(a) The policy will apply to multiple-dwelling property 
in the same way as to commercial and industrial . 

(b) The intent is that, on such 'zoning-boundary' lanes, 
the share which would normally fall on the residential 
properties shall be added to the share borne by the 
other properties . 

(c) These projects are not to be undertaken as advanced, 
and the Engineer is to re-advance them applying the new 
cost-sharing formula. 

- CARRIED 

(Aldermen Bird, Cowie, Sweeney and Volrich opposed) 


Building and Planning Matters 
(November 21, 1975) 

The Council considered this report which contains nine clauses, 
identified as follows: 

CI. 1. 1929 East 6th Avenue. 

Cl . 2. 724 Kingsway and 705 Kingsway - Development Permit 
Application #70462 (Retention of the use of the 
Building as a Retail Store) . 

Cl . 3. Strata Title Application - Conversion 2417 through 
2449 Point Grey Road. 

Cl . 4. Strata Title Application - Conversion 2569-2571 
Cornwall Street. 

Cl . 5. Strata Title Application - Conversion 1004 Hamilton St. 

Cl. 6. 1855-1895 West 10th (North Side of West 10th, East 
of Cypress St.) Lots 16-20, Block 346, D.L.526. 
Present Zone: (RT-2) Two-Family Dwelling District 
Requested Zone: (RM-3) Multipe Dwelling District. 
Applicant: Mrs G.A.Tupper (on behalf of the owners) 

Cl . 7. East 33rd Avenue near Knight Street, Lot 13, Block 7o 
D.L.705. Present Zone:(RS-l) One Family Dwelling 
District. Requested Zone: (C-] ) Commercial District. 
Applicant: Standard Oil Company of B.C. Limited. 

Cl . 8. South Side of West 37th Avenue between Vine and Balsam 

Streets. Lots 1 - 5 of Subdivision 11, Block 17, D.L.526 
Present Zone: (RS-1) One Family Dwelling District. 
Requested Zone: (RM-3A) Multiple Dwelling District. 
Applicant: Mr. Martin Zlotnik. 

Cl . 9. S.W. Corner of Grandview Highway and Slocan. Lot 2 of A, 
Sec. 45, T.H.S.L. Present Zone (RS-1) One-Family 
Dwelling District. Requested Zone: (CD-I) Comprehensive 
Development District. Applicant: Dr. G .Visentin on 
behalf of the Italian Folk Society of British Columbia. 


The Council took action as follows: 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Building and Planning Matters 
(November 21, 1975) (Cont'd) 

1929 East 6th Avenue 
(Clause 1) 

MOVED by Aid. Volrich 

THAT this clause be received for information. 

- CARRIED UNANIMOUSLY 

Development Permit Application - 
724 and 705 Kingsway. (Clause 2) 

MOVED by Aid. Volrich 

THAT the Development Permit application re 724 and 705 Kingsway 
be approved subject to a requirement that a minimum of eleven off- 
street parking spaces at 705 Kingsway be clearly identified and 
properly maintained for the use of the subject development at 724 
Kingsway, and that a proper lease be entered into for the parking 
facilities . 

- CARRIED UNANIMOUSLY 

Clauses 3, 4 and 5. 

MOVED by Aid. Volrich 

THAT the recommendations of the City Manager, contained in 
clauses 3, 4 and 5 of this report, be approved. 

- CARRIED UNANIMOUSLY 

Rezoning Application 

1855 - 1895 West 10th Avenue. 

(Clause 6) 


MOVED by Aid. Volrich 

THAT this clause be deferred pending the hearing of a delegation 
as requested. 

- CARRIED UNANIMOUSLY 

Rezoning Application 
East 33rd Avenue near Knight St. 
(Clause 7) 


MOVED by Aid. Volrich 

THAT the recommendation of the City Manager contained in this 
clause, be approved. 

- CARRIED UNANIMOUSLY 

Clause 8 - For Council action on this clause see Page 4. 

Rezoning Application 
S.W. Corner of Grandview 
Highway and Slocan. (Clause 9) 

MOVED by Aid. Volrich 

THAT the application to re-zone the South West corner of Grandview 
Highway and Slocan be referred to a Public Hearing and the recomm- 
endation of the Director of Planning that the architects be encouraged 
to proceed towards a Development Permit application while heeding 
the comments of the Urban Design Panel as contained in this clause, 
be approved . 

AND FURTHER THAT the Planning Department hold a public 
information meeting in the area. 

- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Fire and Traffic Matters 
(November 21, 1975) 


Flower Vending Kiosk - 
Mr. W. Kostyk. (Clause 1) 

MOVED by Aid. Volrich 

THAT this clause be deferred pending the hearing of a delegation 
from Mr. Kostyk as requested. 

- CARRIED UNANIMOUSLY 


Finance Matters 
(November 21, 1975) 

The Council considered this report which contains three clauses, 
identified as follows: 

Cl . 1. Tender Awards. 

Cl . 2. Contract of Guarantee with Mr. Wilson Chen re 

Mid East Enterprises Ltd. 
Cl. 3. Replacement Billing Machine - Property and Insurance 

Division . 

The Council took action as follows: 


Clauses 1, 2 and 3 . 

MOVED by Aid. Bird 

THAT Clause 1 be received for information, and the recommendations 
of the City Manager contained in clauses 2 and 3 be approved. 

- CARRIED UNANIMOUSLY 


Personnel Matters 
(November 21, 1975) 

Increase in Premiums - Travelers 
Group Policy GA-201699. 
(Clause 1) 


MOVED by Aid. Volrich 

THAT this clause be received for information. 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 


Property Matters 
(November 21, 1975) 

The Council considered this report which contains five 
Clauses identified as follows: 

CI. 1: Rental Review - N/W Corner Station and 

Central Streets 
CI. 2: Lease of Portion of Main Floor of 2131 

Burrard Street (McLaren Electric Building) 
Cl. 3: Sale of City-owned Land - N/S Great Northern 

Way West of Prince Edward Avenue 
Cl. 4: Sale to Mennonite Senior Citizens' Society - 

4.01 Acre Site in 5700 Block Bruce Street 
Cl. 5: Acquisition for Non-Market Housing - 

Kitsilano Area 2130-32 Cypress Street 

The Council took action as follows: 

Clauses 1, 2 and 3 

MOVED by Aid. Volrich, 

THAT the recommendations of the City Manager contained in 
Clauses 1, 2 and 3 be approved. 

- CARRIED UNANIMOUSLY 

Sale to Mennonite Senior Citizens' 
Society - 4.01 Acre Site in 5700 
Block Bruce Street (Clause 4) 


MOVED by Aid. Bird, 

THAT the Mennonite Society be advised that Council approves 
the reduction of the purchase price by $30,000; 

FURTHER THAT the Society be billed for the outstanding sum of 
$20,000 due to the City on the principal amount. 

- CARRIED UNANIMOUSLY 

Acquisition for Non-Market Housing - 
Kitsilano Area 2130-32 Cypress Street 
(Clause 5) 


MOVED by Aid. Harcourt, 

THAT the recommendation of the City Manager contained in this 
Clause be approved. 

- CARRIED UNANIMOUSLY 

B. Sale: Two-Acre Site Langara 
to the Y.M.C.A. 


The City Manager under date of November 21, 1975, submitted 
the following report: 


The Supervisor of Property and Insurance and The Director of Legal 
Services report as follows: 

"On October 21, 1975 City Council approved the sale of a 
two-acre site in Langara to the YMCA "subject to access to 
the YMCA facilities for public use being to the satisfaction 
of the Board of Parks and Recreation and City Council 

In order to qualify for grants from the Provincial Govern- 
ment, at the request of the Provincial Government the YMCA 
has amended its constitution to add the following provision 
which is unalterable: 


cont ' d. 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Sale: Two-Acre Site Langara 
to the Y.M.C.A. (continued) 

"This Association will make available any facilities 
as they are identified from time to time which are 
constructed in part or in whole with funds received 
from Her Majesty in the Right of the Province of 
British Columbia, to any person or persons who wish 
to use the said facilities in accordance with the 
purpose of the said facilities. The charge for using 
the said facilities to those members of the public who 
are not members of this Association shall be either a 
daily or hourly charge or other such charge agreed 
upon between this Association and the Department of 
Recreation and Conservation. This provision shall be 
unalterable . " 

The purpose of this report is to advise Council as to the 
problems arising out of its October 21, 1975 resolution 
which provides that the sale to the YMCA go forward subject 
to public access to the facility being to the satisfaction 
of the Board of Parks and Recreation and City Council. As 
to the views of the Park Board on the question of public 
access to the facility, at its meeting of November 17, 1975, 
the Park Board resolved that : 

"Since the YMCA has amended their constitution to 
provide public use to meet Provincial Government 
regulations, this clause is acceptable to the Vancouver 
Park Board. 

- Carried. "... 

It then remains to consider the question of public access 
to the facility being to the satisfaction of City Council. 
On this question two points should be emphasized. Firstly, 
that in light of the amendment to the YMCA constitution noted 
above, the question of rates and charges to the public for 
use of the facility cannot be interfered with by the City 
since the YMCA constitution now provides that that is a 
matter solely between the YMCA and the Department of Recreation 
and Conservation of the Provincial Government. That is to say, 
the YMCA does not have the legal capacity to allow the City 
or any other third party to become involved in the question 
of charges to the public. Secondly, Mr. Fairbairn of the 
YMCA, with whom we have been dealing on this matter, indicates 
that the Board of Directors of the YMCA had not fully apprec- 
iated that Council might wish to attach conditions regulatiog 
public access to the facility. Mr. Fairbairn indicates that 
the thinking of the YMCA Board of Directors is that they see 
no need of the City attempting to regulate public access to 
YMCA facilities because any member of the public is free 
to join the YMCA at any time and further that the YMCA has 
a program of free membership to the childreiof low income 
families. However, we did not seek nor were we provided the 
exact details of this program for children. Mr. Fairbairn 
further indicated that the YMCA Board of Directors will be 
inclined in all probability to re-examine the entire trans- 
action in the event that Council attaches conditions governing 
public access to the facilities. 

Inasmuch as the Board of Parks and Recreation are well equipped 
to consider matters of public recreation and inasmuch as the 
Parks Board has no desire to attach conditions to this sale, 
accordingly it is 

RECOMMENDED That the sale of the Langara site to the YMCA site 
go forward without the attachment of any conditions regarding 
public access to the facilities not withstanding the October 
21, 1975 Resolution to the contrary." 

The City Manager RECOMMENDS that the foregoing Recommendation of the 
Supervisor of Property and Insurance and the Director of Legal Services 
be approved . 

MOVED by Aid. Bird, 

THAT the recommendation of the City Manager contained in the 
foregoing report be approved. 

- CARRIED 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

C. Seagate Manor 

The City Manager under date of November 21, 1975, submitted the 
following report of the Director of Finance: 

"City Council, on November 18, 1975, expressed its intent to use Seagate Manor for 
residential purposes for fifteen years and requested the Director of Finance 
to report back to Council on the financial implications of this action. 

The Seagate Manor was purchased in 1969 and the source of funds was the 
Point Grey Road Acquisition Capital Fund. I have reviewed with the Law 
Department various options open to Council to deal with any capital financing 
problems related to the Council decision to use Seagate Manor for residential 
purposes for fifteen years. There are several options available, but until 
the Law Department has had a chance to review them in depth, we would prefer 
not to recommend any particular one. However, we are of the opinion that Council 
can take this action and that any financial problems are solvable. If funds 
must be provided to reimburse the Capital Fund (one of the options), then the 
source of funds will have to be Revenue Surplus. However, we will report back 
in the near future on the specific option that best suits the circumstances. 
In the meantime, there does not appear to be any reason why Council cannot 
implement its decision to use Seagate Manor for residential purposes for fifteen 
years. 

The Property & Insurance office estimates cost of rehabilitation at $25,000 for 
fire bylaw requirements, $20,000 for immediate renovation requirements, plus an 
unknown amount to make the building usable for residential purposes for the fifteen 
year period. Some of these funds may very well have to be advanced before RAPP 
money may be available, because of the arrival of winter. It appears that under 
the RAPP program the City, as landlord, will be eligible for grants of $2,500 
per self contained unit and loans of $2,500 per self contained unit. The amoun; 
of these funds is subject to review by CMHC and therefore may be less. However, 
the funds may come close to meeting our requirements for renovations on Seagate 
Manor, even though the loan portion will have to be repaid in the future. Any 
short fall of funds between the cost of renovations required and the funds provided 
by CMHC, will have to be provided by the City." 

The City Manager submits the above report of the Director of Finance for Council's 
INFORMATION. 

MOVED by Aid. Volrich, 

THAT consideration of the foregoing report be deferred to the 
next meeting of Council. 

- CARRIED UNANIMOUSLY 

I. Report of Standing Committee 
on Finance & Administration, 
November 13, 1975 


The Council considered this report which contains two 
Clauses identified as follows: 

CI. 1: Capital Funds - Local Improvement Petitions 
CI. 2: Anti-inflation Program for Vancouver 

The Council took action as follows: 

Clauses 1 and 2 

MOVED by Aid. Volrich, 

THAT the recommendation of the Committee contained in Clause 
1 be approved and Clause 2 be received for information. 


- CARRIED UNANIMOUSLY 
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Board of Administration, August 13, 1970 (FINANCE - 2) 

Clause No. 2 (Cont'd.) 

The president and publisher requests Council consideration 
of a paid advertisement in this special edition. The costs for 
various size advertisements are detailed in his letter, which is 
circulated . 

Council, on previous occasions, has been asked to consider 
similar requests, and has adopted as policy the following: 

"That it be the general policy of the City to carry out 
such advertising as may be legally or otherwise required 
in the administration of the City, and that any adver- 
tising for the purpose of publicizing the City as a 
tourist and convention centre be done through the Greater 
Vancouver Tourist Association, and any advertising from 
the industrial point of view be done through the Greater 
Vancouver Metropolitan Industrial Development Commission, 
to both of which the City makes annual grants. (May 28, 1957) 

RECOMMENDED that it is not the City's policy to take 
space in special or commemorative issues of publications." 
(April 30, 1963) 

Your Board notes that the letter from the president and 
publisher of the Journal of Commence also requests a statement from 
His Worship the Mayor, and it is understood that this will be handled 
directly by His Worship. 

Your Board brings this item forward for the consideration 
and instruction of Council. 


****** 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

II. Report of Standing Committee 
on Planning and Development, 
November 13, 19 75 ' 

The Council considered this report which contains four 
Clauses identified as follows: 

CI. 1: False Creek - Area 3 Proposed Rail/Truck 

Terminal for B.C. Hydro 
CI. 2: Area 5 Plan - False Creek 

CI. 3: Status of Outstanding Rezoning Applications 
CI. 4: False Creek Land Bridges 

The Council took action as follows: 

Clauses 1 to 4 

MOVED by Aid. Bowers, 

THAT the recommendations of the Committee contained in Clause 
1 be approved and Clauses 2, 3 and 4 be received for information. 

- CARRIED UNANIMOUSLY 

III. Illegal Suites: 
Hardship Cases 

The Committee of Officials concerning Illegal Suites - Hardship 
Cases, submitted the following report under date of November 21, 1975 


(a) The following applications recommended for approval by the 
tiub-Committee be approved : 

Mrs. Sarah Parenteau (tenant), 9 S. E. Marine Drive 
Rosa Kondekor (tenant) , 1127 East 63rd Avenue 
Lorelei McLean (tenant) , 3810 Collingwood Street 
Myra French (lessee) , 287 East 26th Avenue 
Mary Christine Robert (tenant) , 7282 Culloden Street 

(b) the following applications be approved for one year from 
the date of this Resolution: 

Gordon Templeton (tenant) , #2 - 2150 East Pender Street 

Bruce M. Bingham (owner) , 2970 West 19th Avenue 

Francisco Rivas (owner) , 568 West 23rd Avenue 

Peter F. Mejstrick (tenant), 3337 Quesnel Drive 

Balbir Singh & Rajinder Kaur Bhangu (tenants) 5346 Cecil Str 

Donald Massey (tenant) , 2050 C Alma Street 

Ralph Ttumpour (tenant) , S - 2189 West 2nd Avenue 

Ken L. J. Corcoran (tenant) , 4605 West 12th Avenue 

Doreen Gladeau (tenant) , 756 East 11th Avenue 

Fred Chernoff (tenant) , 1541 Victoria Drive 

Gurmel Gill (owner) , 1491 S. E. Marine Drive 

(c) the following applications be approved for six months from 
the date of this Resolution: 


Bradley T. Dunn (tenant) , #2 - 1845 Dunbar Street 
Omar Delimedac (owner) , 1994 William Street 
Francis Shiu Ram (owner) , 2047 East 22nd Avenue 


cont ' d . 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 


Illegal Suites: Hardship 
Cases (continued) 


(d) in respect to the above mentioned, the City Building 

Inspector be instructed to withhold enforcement action and 
to carry out the policy as adopted by Council on December 
17, 1963, and as amended by Council on November 10, 1964. 


(e) the following applications be not approved: 


David Kalaski (tenant) , 6944 Quebec Street 
Sohrab Khan (owner) , 2765 East 46th Avenue 
Harold & Mary Epp (owners) , 1511 West 63rd Avenue 
George Marsh (tenant) , 1411 East 21st Avenue 

MOVED by Aid. Harcourt , 

THAT recommendations (a) to (e) contained in the foregoing 
Committee of Officials' report dated November 21, 1975, be approved. 

- CARRIED UNANIMOUSLY 

G.V.R.D. Matters 

The Mayor advised that the question of the Water and Sewer 
District coming under the Municipal Finance Authority is under 
consideration by the Regional District. 

Both the City's Director of Finance and Mr. Carlisle, Director 
of Finance and Administration, G.V.R.D., would prefer not to join 
the M.F.A. 


The Mayor suggested that Council consider nominees for the 
Chairmanship of the G.V.R.D., which will be vacated by Mr. Kelly at 
the end of the year. 

It was agreed to discuss this matter at an 'In Camera' 
meeting in the near future. 


COI'-MITTEE OF THE WHOLE 

MOVED by Aid. Sweeney, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Bird, 

THAT the report of the Committee of the Whole be adopted. 


- CARRIED UNANIMOUSLY 
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BY-LAWS 

1. BY-LAW TO AMEND BY-LAW NO. 479 2, 
BEING A BY-LAW TO REGULATE THE USE 
OF THE GRANVILLE MALL (Taxi Turns) 

MOVED by Aid. Rankin, 
SECONDED by Aid. Sweeney, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Rankin, 
SECONDED by Aid. Sweeney, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

2. BY-LAW TO AMEND BY-LAW NO. 35 75, 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW (N/E Corner Keith Drive & 
7th Avenue) 


MOVED by Aid. Harcourt, 
SECONDED by Aid. Sweeney, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Sweeney, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

3. BY-LAW TO VARY THE AI-IOUNTS AUTHORIZED TO 
BE BORROWED FOR CERTAIN PROJECTS UNDER 
THE 1971-1975 FIVE YEAR PLAN TO PROVIDE 
ADDITIONAL FUNDS FOR THE CONSTRUCTION 
AND EQUIPPING OF INDOOR SWIMMING POOLS 
ADJACENT TO SECONDARY SCHOOLS (Templeton 
Secondary School) 


MOVED by Aid. Volrich, 
SECONDED by Aid. Sweeney, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Volrich, 
SECONDED by Aid. Sweeney, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 
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BY-LAWS (cont'd) 

4. BY-LAW TO AMEND BY-LAW NO. 3575, 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW (Downtown Eastside) 


MOVED by Aid. Harcourt, 
SECONDED by Aid. Rankin, 

THAT the By-law be introduced and read a first time. 

- CARRIED 

(Alderman Sweeney opposed) 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Rankin, 
SECONDED by Aid. Sweeney, 

THAT the By-law be given second and third readings and the 

Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED 

(Alderman Sweeney opposed) 

5. BY-LAW TO AMEND BY-LAW NO. 3575, 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW (Champlain Heights) 


MOVED by Aid. Cowie, 
SECONDED by Aid. Sweeney, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Cowie, 
SECONDED by Aid. Sweeney, 

THAT the By-law be given second and third readings and the 

Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

MOTIONS 

1. Observance of Remembrance Day 
by Commercial Establishments 

Alderman Volrich obtain Council's permission to substitute the 
following revised motion for the similar motion which was before 
Council on November 18, 1975: 

MOVED by Aid. Volrich, 
SECONDED by Aid. Cowie, 

THAT WHEREAS Remembrance Day is the day on which the Nation 
recognizes those who lost their lives in the defence of their 
Country, and the rights and values for which our Country stands ; 

AND WHEREAS it is befitting that this day be observed in an 
appropriate manner ; 

AND WHEREAS certain commercial establishments in the City of 
Vancouver remained open on last Remembrance Day in contravention 
of the observance of this day and in violation of the provisions 
of the Vancouver Charter; 


cont'd. . . 
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MOTIONS (cont'd) 

Observance of Remembrance Day by 
Commercial Establishments (cont'd) 

THEREFORE BE IT RESOLVED THAT the Director of Permits and 
Licenses consult with the Crown Counsel on the laying of charges 
against those establishments which violated the observance of 
Remembrance Day. 

- CARRIED UNANIMOUSLY 

(Underlining denotes 
revision) 

2. Observance of the Lord's Day Act 
by Commercial Establishments 

Alderman Volrich requested and received permission to add the 
following to his motion: 

"FURTHER BE IT RESOLVED THAT the Director of Legal Services 
consult with the Attorney-General regarding effective 
procedures for dealing with such violations." 

MOVED by Aid. Volrich, 
SECONDED by Aid. Rankin, 

THAT WHEREAS a number of commercial and retail establishment 
in the City of Vancouver are open for business on Sundays in 
violation of the Lord's Day Act; 

AND WHEREAS this practise is becoming more and more common 
within the City of Vancouver, and this trend can only lessen the 
meaning and spirit of Sunday; 

THEREFORE BE IT RESOLVED THAT the Director of Permits and 
Licenses consult with the Crown Counsel on the laying of charges 
against those establishments which violate the observance of the 
Lord's Day Act; 

FURTHER BE IT RESOLVED THAT the Director of Legal Services 
consult with the Attorney-General regarding effective procedures 
for dealing with such violations. 

(Lost) 

(Aldermen Bowers, Boyce, Cowie, Marzari and the Mayor 
opposed) 

MOVED bv Aid. Marzari, 
SECONDED by Aid. Boyce, 

THAT consideration of the foregoing motion be deferred for 
one week to permit Council to obtain further information on this 
matter. 

- LOST 

(Aldermen Bowers, Harcourt, Rankin, Sweeney and Volrich 
opposed) 


A tie vote having resulted, the motion to defer was declared 
LOST. The motion by Alderman Volrich was then put and a tie vote 
resulted and it was also declared LOST. 


The Council recessed at approximately 6:00 p.m. to reconvene 
at 7:30 p.m. in the Council Chamber. 
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The Council reconvened at approximately 7:40 p.m., with Mayor 
Phillips in the Chair and the following members present: 

PRESENT : Mayor Phillips 

Aldermen Bowers, Boyce, Cowie, Harcourt, 

Marzari, Rajikin, Sweeney and Volrich 

ABSENT : Alderman Bird 

Alderman Kennedy 

MOTIONS (cont'd) 

Observance of the Lord's Day Act 

by Commercial Establishments (cont'd) 

Alderman Volrich made reference to his motion defeated by 
Council earlier in the proceedings regarding observance of the 
Lord's Day Act. 

Alderman Volrich requested his motion be re-introduced in 
tv/o weeks as there was not time for sufficient debate on the 
matter and that some members of Council voted against the motion 
because there was insufficient information before them on this 
matter. Alderman Volrich indicated Council's non-approval of 
his motion could be misconstrued by the business community as 
a Council endorsement of businesses remaining open on Sundays. 
He suggested there should be a report from the Director of Legal 
Services and that Council should consider a policy on this whole 
matter. 

The Mayor suggested that Alderman Volrich consult with the 
Director of Legal Services and bring in a new Notice of Motion 
on this matter in two weeks. 

DELEGATIONS AND UNFINISHED BUSINESS (cont'd) 

Truck Transportation in Vancouver 

Council on November 12, 1975, held a special meeting for a 
report reference from the City Engineer on a Manager's report 
dated November 5, 1975, on truck tr.ansportation , and agreed to 
defer the recommendations of the City Engineer contained in that 
report to an evening meeting of Council this date. 

Council, therefore, had before it for consideration, the 
following recommendations of the City Engineer: 

" LONG TERM MEASURES 

1. • The City continue and expand as necessary its involvement 

in : 

(a) the Federal-City trucking study and pursue long- 
term solutions deriving therefrom in the form of 
terminal consolidation and other measures; 

(b) rail rationalization investigations; 

(c) current programs and research in the areas of air 
and noise pollution related to trucks (current 
propane fleet 15 trucks and 5 sweepers); 

(d) noise by-law changes; 

(e) developing a truck route between the Downtown and 
the Second Narrows Bridge, serving the north shore 
of Burrard Inlet. This is a G.V.R.D. suggestion. 

SHORT TERM MEASURES 

2. The proposal to concentrate truck routes and to rezone 
these to commercial land use not be pursued. This is 
also the opinion of the Director of Planning. 
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DELEGATIONS AND UNFINISHED BUSINESS (cont'd) 

Truck Transportation in 
Vancouver (continued) 

3. The proposal to control truck noise through time controls 
on a large scale - not be pursued. 

4. The existing truck route system shown on Diagrams III and 
IIIA be revised as shown on those diagrams, retaining the 
present philosophy of dispersed trucking (on designated 
truck routes), which minimizes truck miles in the city 
and, therefore, detrimental environmental impact. 

5. The Director of Legal Services be directed to prepare 
the necessary by-law changes for Recommendation 4. 

6. The Engineering Department be directed to continue working 
with the Harbours Board towards the development of 
Commissioner Street as a peripheral truck route. 

7. The City pursue the matter of the construction of the 
Powell Street overpass at Clark Drive in such a way that 
the existing important truck and vehicular movements 
intersecting at that location will not be detrimentally 
affected . 

8. The City Engineer be instructed to carry out a more 
detailed design and prepare a submission to the 
Federal Government under the Urban Commuter Assistance 
Program for cost sharing of the Great Northern Cut 
proposal. This would include a combined truck route 
and some form of fastbus route. This will require 
consultation with the Bureau of Transit and the G.V.R.D. 
relative to possible joint use as an L.R.T. corridor 
currently under study by the G.V.R.D. 

9. Marine Drive-Boundary Road by pass of the South Slope 
should be designed and constructed at a cost of $275,000. 
If Council decides to proceed with this proposal, the 
Director of Finance has stated the funds should come from 
1976 Supplementary Capital Budget. 

10. If Council decide to proceed with the Marine Drive- 
Boundary Road bypass, then the City Engineer be authorized 
to seek agreement with Burnaby on the physical aspects of 
the proposal. The City Manager is already discussing cost 
sharing on Boundary Road in general. 

11. North and South Kent should be developed as an industrial 
street and relief of South East Marine Drive. If so, the 
recent decision that South Kent should now be a discontin- 
uous street will require changing and a program of 
property acquisition (presently 80 percent complete) should 
be continued. 

12. Council decide whether the Boundary Road-Vanness railroad 
overpass should be reconstructed at a cost of about 
$150,000 so that Boundary Road in that section could 
become a major truck route, thereby permitting the removal 
of Joyce Street from the truck route system. If so, the 
City Engineer be instructed to carry out more detailed 
investigation of the most effective way in which the 
Boundary Road-Vanness railroad overpass can be reconstructed, 
for report back. If approved, the Director of Finance states 
that funds should come from the 1976 Supplementary Capital 
Budget. 

13. In order to make the proposed truck system more effective 
and to improve enforcement, the City Engineer be instructed 
to carry out a signing program of the truck system at a 
cost of $35,000 to be derived from the 1976 Engineering 
Department Revenue Budget." 


cont ' d. 
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DELEGATIONS AND UNFINISHED BUSINESS (cont'd) 

I Truck Transportation in 
i Vancouver (continued) 

Distributed at the meeting by the City Engineer were the 
following additions to his recommendations which Council agreed 
to consider: 

"5. and for reducing the upper size limits for 

permits authorizing more than one trip. 

14. The proposed permit fees in the following table be 
adopted : 

Type of Permit Present Proposed 

Single Trip $ 2.00 $ 5.00 

Continuing Trip $15.00 $35.00 

Replacement $ 2.00 $ 5.00." 

Delegations were heard as follows: 

Mr. Ron Biggs, Automotive Transport Association of B.C., presented 
a brief in support of the City Manager's report with the 
exception that First Avenue is not included as a truck route. 
The brief urged action on the Burlington-Northern Cut as soon 
as possible and requested Council to exert every effort to 
have the Federal Government approve the Powell-Clark overpass 
and the waterfront truck route. 


Mr. J.T. Cork, Hastings-Sunrise Action Council, suggested that 

measures contained in the Manager's report are not sufficient 

to satisfactorily alleviate truck traffic problems in the N.E. 

section of the City. Thr use of Commissioner Street as a 

truck route, for example, will funnel traffic on Ppnfrew Street 

and hence on to Hastings and/or Broadway. He suggested 

containers emanating from the new Vanterm facility should be 

moved by rail rather than truck to Coquitlam and Port Mann 

and urged Council to negotiate immediately with senior levels 

of Government to alleviate the problems. 

Mr. B. Foster of the Adanac/Charles Advisory Planning Committee 
told Council he canvassed 67 homes in his area and that 
residents are not satisfied with the proposed recommendations. 
He suggested truck movement be restricted to certain hours, 
that there be greater use of rail facilities for goods 
transportation and that Roberts Bank be used as a container 
transfer point. 

Mr. P.E. Thorne, Hastings Community Association, presented a 
brief expressing concern over trucks emanating from the new 
Vanterm container facility and trucking in close proximity 
to Hastings Community Centre and swimming pool where it would 
affect the safety of citizens using the Centre. Concern was 
also expressed over access of residents to New Brighton Park 
and Pool on the north side of McGill Street and on the 
increasing congestion at Hastings and Cassiar Streets. 

Mr. F. Lowther, Hastings-Sunrise Community Resource Board, 
presented a brief stating trucks in the East End will create 
innumerable hardships and suffering in the way of truck 
congestion, pollution and safety and health problems. The 
brief urged trucks not be allowed on East End streets. 

Mr. J. Weyman, Chairman, Grandview-Woodlands Community Resource 
Board, stated truck routes proposed to serve the Vanterm 
container dock are unacceptable when rail facilities already 
exist. He urged Council to pursue freight movement by rail 
as an alternative to trucks as there already exists truckage 
to many areas of the City. 
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DELEGATIONS AND UIJFINISHED BUSINESS (cont'd) 


•Ttuck Transportation in 
Vancouver (continued) 

Mr. Michael O'Neil, Grandview Tenants Association, presented 
a brief in which his Association stated it is opposed to 
trucks in their neighbourhood which threatens the safety 
and well-being of the community. The brief stated there 
could be an increase in taxes as a result of erosion of 
streets and this tax increase will be passed on to tenants . 
The brief supported the use of existing rail transport to bring 
cargo to distribution points outside residential areas. 

Mr. Laberto, Grandview-Woodlands Area Council, told Council 
any increase in traffic is detrimental and that the Federal 
Government was responsible for the creation of the Vanterm 
facility yet failed to spend any funds to provide proper 
routes for the trucks which will use this facility. The 
routes should have been created before Vanterm was built. 

Mr. Bruce Yorke, Committee of Progressive Electors (COPE) , 
claimed the Manager's report reveals a failure in planning 
by the City and that Vanterm is about to become operational, 
yet plans for truck routes to the facility have not yet been 
finalized. He urged Council to convene a series of meetings 
with the railways and National Harbours Board to develop 
rail spur lines into Vanterm and questioned the reference 
in the Manager's report that rail lines will be eliminated. 
He expressed agreement on the proposed Powell-Clark overpass; 
stated trucks over 4 8 feet in length should not be permitted 
on City streets and suggested representatives of citizen 
groups should be included on any City negotiating team which 
would meet with the National Harbours Board and railways. 

The City Engineer replied his Department is anxious to preserve 
as much rail line as possible, yet some trackage is destined to be 
eliminated. He pointed out that only 20% of incoming freight at 
Vanterm can be transported by rail and that over 2/3rds of the 
goods are destined for points not served by railways. 

Mr. R. Youngberg, City Planning Department, suggested that by 
approving recommendations 4 and 5, Council would be reaffirming 
existing truck route's except for some minor alterations. He 
stated the Planning Department does not feel the Engineering 
Department has presented the case for a 'dispersal' truck transit 
system as opposed to a 'concentrated' system. 

The Planning Department agrees with recommendations 6, 7 and 8, 
but wishes to report on the ramifications of these as they affect 
land use. The Planning Department is disturbed by recommendation 
9 in that it would sever the Champlain Heights residential area. 
r4r . Youngberg favours the route of 41st Avenue, Joyce, 29th Avenue 
and Boundary Road over the use of Boundary Road as a through truck 
route and suggested more information pertaining to access to 
bridges is required before Kent Street should be used as a truck 
route . 

(At this point in the proceedings. Alderman Bowers 
took the Chair) 

During discussion of the truck route report, it was noted 
that funds have not yet been allocated for any capital improvements 
to streets, that the Burlington-Northern Cut proposal would cost an 
estimated $2 million of which there should be cost sharing with 
senior levels of government. Consideration was given to meeting 
senior levels of government, to increasing the over-size truck 
permit fee to raise necessary revenue for street improvements and 
to specified hours for truck movement. 

(At this point in the proceedings. Mayor Phillips 
returned to the Chair) 


cont'd. . . . 
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DELEGATIONS AND UNFINISHED BUSINESS (cont'd) 


Truck Transportation in 
Vancouver (continued) 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Bowers, 

THAT recommendations 9, 10, 11 and 12 of the City Engineer 
be referred for further study by the Engineering and Planning 
Departments for a report to the Standing Committee on Planning 
and Development. 


MOVED by Aid. Harcourt, 
SECONDED by Aid. Bowers, 

THAT recommendations 1 through 14, including 5 as amended, but 
excluding recommendations 3, 9, 10, 11 and 12, be approved; 

FURTHER THAT recommendation 3 be referred for further consid- 
eration by staff for report to the Planning and Development Committee; 

AND FURTHER THAT recommendation 7 concerning the construction 
of the Powell-Clark overpass be at the full cost of the National 
Harbours Board. 


MOVED by Aid. Marzari, 
SECONDED by Aid. Boyce, 

THAT the City seek a meeting with the appropriate officials 
of both the Provincial and Federal Governments early in the new 
year, to discuss financing of the Burlington-Northern Cut truck 
route and other costs inherent in the City Manager's report of 
November 5, 1975, on truck transportation in Vancouver. 


- CARRIED 


(Aldermen Boyce and Marzari opposed) 


- CARRIED UNANIMOUSLY 


- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 9:07 p.m. 


* 


* 


* 


* 


* 


The foregoing are Minutes of the Regular Council Meeting 
of November 25, 1975, adopted on December 2, 1975. 



MAYOR 



CITY CLERK 
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BOARD OF ADMINISTRATION 

PROPERTY MATTERS 


AUGUST \h, 1970 


The Board considered matters pertaining to Properties and submits the 
following report. 


PART I 
SUNDRIES 


RECOMMENDATIONS 

1. Lots Bounded by Howe, Nelson, 
Hornby and Smithe Streets 

The Supervisor of Property and Insurance reports as follows : 

"Lots 1 - 10, 12 - 19, 22 - 25 and 28 - 37, all inclusive. 
Block 71j D.L. 5^1? which are bounded by Howe, Nelson, 
Hornby and Smithe Streets were acquired in January 1970 
as per Resolution of Council September ZS , 1969, for the 
purpose of providing open space in the downtown area. 

The present use of the above-described lots is parking 
and the lease (which was in existence when the City 
acquired the property) expires on December yi, 1971. 

Contained in the lease are the following provisions :- 

i) Plat rental $3,155.00 per month. 

ii) Any tax increase above the 1967 base level, 
(approximately $3,600.00 in 1970). 

ill) Right to cancel by lessor on thirty days notice. 

iv) If the lease is cancelled the tenant is to be com- 
pensated on the basis of $100.00 per month for any 
unexpired portion of the lease. This would amount 
to $1,600.00 from September 1, 1970. 

In view of the fact that the rental payment is considered 
to be below market and that the penalty for cancellation 
is comparatively low, it was considered advisable to 
review the rental being paid by the tenant for the use 
of these lands for' parking purposes. 

Negotiations with the lessee have resulted in his agree- 
ment to pay an increased flat rental of $14., 500. 00 per 
month effective September 1, 1970, subject to the following 
conditions : - 

a) In addition to the rental the lessee will, for the 

year 1970 only, pay the lump sum payment of approximately 
$3,600.00 referred to in (ii) above. 

b) In view of the fact that the lessee intends to increase 
the parking rates to the public, he has further agreed 
that the rental to the City be reviewed again on 
December 1, 1970. 

c) All other terms and conditions of the lease to remain 
the same. 

RECOMMENDED that the rental be increased to $11,500.00 
per month flat rate subject to the aforesaid conditions." 

Your Board RECOMMENDS the foregoing recommendation of the Supervisor 
of Property and Insurance be adopted. 


Manager's Report, November 21, 19 75 

WORKS AND UTILITY MATTERS 

RECOMMENDATION ! 

1 . Local Improvement by Petition 

The City Engineer reports as follows: 

"The program for the beautif ication of the Kerrisdale Shopping Area developed 
by the Planning Department, the Architects, and the Merchants' Committee included 
the installation of yellow fabric awnings on both sides of Alst Avenue between 
West Boulevard and Yew Street. These were to have been local improvements paid 
for by the abutting properties and were to have been advanced separately from the 
Local Improvement for the surface work on Alst Avenue. Because each awning would 
require the consent of the abutting owner to fasten to his building, separate 
petitions were drawn for each awning, incorporating that consent. 

In a meeting held April 17, 1973, Council adopted a recommendation of the 
City Engineer and Deputy Director of Planning which stated , ' if only a few 
petitions are signed, the whole question of awnings will be reconsidered and the 
matter will be reported to Council'. Twenty-one petitions were issued in June i97'3. 

Only one of these petitions has been returned, for one fifty-foot frontage on 
the south side. The Merchants' Committee advise that no others have been signed. 
It is apparent that there is not now support for this phase of the beautif ication 
program. Property Owners normally install awnings themselves under the provisions 
of the Building By-law. The reason for proposing City involvement was to encourage 
uniformity and continuity. There is no justification for the City proceeding with 
one awning. 

The following are the formal reports required by the Local Improvement Pro- 
cedure By-law when a sufficiently signed petition has been filed. 

First Step 

'A petition for installation of an awning over the sidewalk of 41st Avenue, 
abutting lots 18 and 19, block 9, D.L. 526, sufficiently signed by the affected 
property owner, has been forwarded to me by the City Clerk. I have to advise that 
it is not advisable to undertake this project as a local improvement. ' 

Second Step 

The Director of Finance submits the following report on the financial arrange- 
ra( nts: 

'In accordance with the Local Improvement Procedure By-law, I am submitting 
the City Engineer's report dated November A., 1975. 

The estimated cost of the project is $5,000 of which the City's share is NIL. 

1 have to report that the necessary financial arrangements ccjuld be made to 
carry out this work'." 

The City Manager has decided that it is not desirable to undertake this pro- 
ject as a local improvement and RECGI'IMENDS that it not be advanced further. 

CONSIDERATION ; 

2 . Lane Lighting Local Improvement Projects 
The City Engineer reports as follows: 

"At the Special Council meeting on October 23, 1975, and again on October 28, 
1975, Council deferred the following motion pending a report from the officials; 

'^^DVED 

That excluding the West End area where any single-family properties 
abut commercial areas, the cost of lighting lanes be apportioned to the 
commercial properties only.' 

This report is intended to correct the residential rate, explain present 
policy of cost sharing and to examine the implications of the proposed motion. 
Information on the lanes involved is shown in Appendix "A". 


(WORKS - 1) 


Cont'd . 
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(WORKS - 2) 


I • Correction of Residential Rate . 

It was explained at the Court of Revision that the business rate was shown in 
error on the notices sent to the residential owners on these projects. It was 
estimated that the residential (one and two family zoning) rate should be 45c per 
foot compared with 90<; per foot for other property. 

To correct the error, the lanes must be designated to be "thoroughfares" fcr 
the purposes of Part II of the Local Improvement Procedure Bylaw and the residential 
rate set. As a result, the City's share of the projects will be increased by $2,275. 
This amount is available from the Unallocated Basic Street Lighting Capital Funds. 

II . Cost Sharing of Lane Lighting Projects . 

Council in 1973 approved a program of lane lighting by the local improvement 
method. The Local Improvement Procedure Bylaw was amended to include such projects, 
and provided that the costs be shared in much the same manner as for street lighting 
projects. 

The Local Improvement Bylaw contains a number of sections which, in effect, 
provide that costs of local improvements in excess of that required to fulfil the 
local need will be borne by the City at large. This principle applies to such 
things as street and lane paving and street lighting, and under Section 16 (3) (b) 
also applies to lane lighting projects. The result of this is that in any year 
all residentially zoned property is assessed at the same rate regardless of the 
actual cost of the improvement. 

The standard spacings for lane lighting as described in our report to Council 
dated August 24, 1S73, are shown below, along with the estimated costs for the 
projects . 

Approximate Estimated Cost Estimated Annual 

Spacing of Per Abutting Cost Per Foot 

Lights Foot Over 10 Years 

Residential (Single 200 ft. 45<: 7<: 

and Two Family) 

Business, Commercial 100 ft. 90(? 14c 

and Multiple Dwelling 

The annual residential assessment for a ten year period based on these rates , 
would be $2.30 on a 33 foot lot and $3.50 on a 50 foot lot. 

III . Implications of the Proposed Motion. 

The proposed motion is not in keeping with the following basic assumptions: 

(a) The installation of lane lights is a benefit to both residential and 
business property as a crime deterrent and a convenience. Exempting 

residential property would imply that the lighting does not benefit 
residential property when it abuts a business lane. The fact that no 
'Notices of Objection' were received on nine of the eleven projects 
suggests that many residential owners may agree that lane lighting 
provides a benefit. 

(b) Residential property owners in these projects should pay no more and no 
less than any other residential property owners, irrespective of abut- 
ting commercial property or other circumstances. 

(c) Commercial property owners in these projects should pay no more and nc 
less than any other commercial property owners, irrespective of abutting 
residential property or other circumstances. 

Because the proposed motion would create inequities for both residential and 
commercial property owners, I feel the present cost-sharing formula should be 
retained. However, should Council wish to carry out the intent of the motion, the 
following action should be taken: 


Cont'd . . . 
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The Director of Legal Services should be instructed to bring forward the 
necessary amendment to the Local Improvement Bylaw. To insure that this amendment 
correctly reflects Council's wishes, the following understanding should be confirmed 
or corrected: 

(a.) The policy will apply to multiple-dwelling property in the same way 
as to commercial and industrial; 

(b.) The intent is that, on such 'zoning-boundary' lanes, the share which 

would normally fall on the residential properties shall be added to the 
share borne by the other properties; and 

(c.) These projects are not to be undertaken as advanced, and the Engineer 
is to re- advance them applying the new cost-sharing formula. 

If, however. Council agrees that the present cost sharing formula should be 
retained the required steps would be that: 

1. The lanes listed on the attached table be declared 'thoroughfares' for 
the purposes of Part II of the Local Improvement Procedure Bylaw; 

2. The estimated rate for residential (one and two-family) properties on 
these projects be corrected to 45<: per front foot; 

3. The additional $2,275 of City's share be provided from 218/7505 'Install- 
ing Lane Lighting - Unallocated' and 218/7506 'Unspecified Projects'; 

4. The projects listed (Nos. 39, 40, 41, 43, 47, 48, 62, 63, 88, 89 and 90, 
Schedule 434), be undertaken." 

The City Manager submits the matter to Council for CONSIDERATION. 


FOR COUNCIL ACT!0;J SEE UZll^^^O/^^zJ:^ 
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BUILDING & PLANNING MATTERS 


INFORMATION 

1. 1929 East 6th Avenue . 

A letter has been received from Mrs. Betty Dugas of 1937 East 
6th Avenue, dated October 24, 1975, respecting the condition of 
the building at 1929 East 6th Avenue. Mrs. Dugas feels that 
merely keeping this empty building secure is "not the answer" 
to her problem. 

The Director of Permits and Licenses reports as follows : 

"The above building which is a two storey frame house has 
been unoccupied for a number of years. From time to time 
the building has been found to be open to the public. The 
owner has been contacted and asked to make the building 
secure. On each occasion this has been done. 

There was a fire in the building in July 1974, and 
following this, the building was again secured and the yards 
placed in an acceptable condition. 

Inspections show that the building is not structurally 
unsound or in danger of collapse. Recently this Department 
has taken action to have the building again made secure, 
it having been broken into by neighbourhood vandals. This 
work was carried out by a contractor on orders from the 
City and the charges will be placed against the Tax Roll. 

It is not felt that the structural condition of the building 
is such that demolition could be ordered. Council has power 
under section 32 4A of the Charter, to declare the building 
unkempt and dilapidated and a nuisance in the neighbourhood. 
They may then order the building to be torn down or repaired. 

If Council wishes to take such action, the Director of Legal 
Services should be requested to prepare the appropriate 
resolution . " 

The City Manager submits the report of the Director of Permits and 
Licenses for Council's INFORMATION. 


CONSIDERATION 

2. 724 Kingsway & 705 Kingsway - Development Permit Application 
# 70462 (Retention of the use of the Building as a Retail 
Store) 


The Director of Planning reports as follows: 

" Development Permit Application #70462 has been filed by f^r. S. Kooelow 
to continue the use of the building, located at 724 Kingsway, for 
furniture sales and showroom, for a further period of time and for 
the provision of ancillary parking at 705 Kingsway (north-east corner 
of Kingsway and Fraser Street). 

City Council, on May 28th, 1974, when dealing with a previous similar 
development permit application, at the request of Mr. Kopelow, resolved 

"That this Development Permit Application be aporoved for 
a period of one year on the understanding that 11 parking 
spaces will be provided on the site of the Union 76 'Service 
Station at the northeast corner of Kingsway and Fraser 
Street. " 


Cont'd, 
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Clause No. 2 Continued . 

This previous Development Permit Application had been refus^H bv the 
Technical Planninq Board for the following reasons: 

"The off-street parking as proposed to be provided on the 
neighbouring gasoline service station site is considered 
unsatisfactory, having regard to the distance (198') from 
the subject site and the lack of sufficient space on the 
service station site. Further, it is considered that there 
is insufficient peculiarity of site or development to otherwise 
warrant the relaxation of the required 11 off-street parkino 
spaces and the relaxation of the required 2 off-street loading 
and unloading spaces to nil. " 

This decision of the Technical Planning Board was later upheld by the 
Board of Variance. 

Information was submitted at that time that 11 parkino spaces would be 
provided on the site of the Union 76 Service Station, at tho northeast 
corner of Kinqsway and Fraser Street. The parking agreement was for 
a period of one year, with an option to continue for a second year. 

The applicant advised that the use proposed was for a retail furniture 
showroom. Furniture would be on display, customers would choose their 
merchandise and the goods ordered would be delivered direct from a ware- 
house. Furniture displayed in the showroom would only be changed very 
infrequently. Loading and unloading would be done from a side-loading 
truck in the City lane and would not interfere with the traffic flow in 
the alleyway. 

The off-street parking on the service station site is a 198' distance 
from the furniture store (maximum distance 150' is permitted by the 
regulations of the Zoning and Development By-law). Further, it was 
considered that there was insufficient space available on the service 
station site to allow for the permanent assignment of eleven off-street 
parking spaces as proposed. The open areas of the service station 
were observed to be used for the parkino of trailers and cars. This 
service station is located at the northeast corner of Fraser and Kinqsway 
which is across a busy intersection from the retail store. 

The use of the building at 724 Kingsway for a furniture showroom and 
retail sales requires eleven off-street parking spaces and two off- 
street loading/unloading spaces. The previous use of the building 
(wholesale business) required only 7 off-street parking spaces. The 
Zoning and Development By-law states that if a change of use of a 
building increases the required parking by more than 10%, then the 
total required parking for the building is to be provided. 

It is noted that the parking situation in the area has not improved 
since the previous approval last year and that there is a lack of off- 
street parking facilities in the area. 

After contacting the applicant, a letter has been submitted from Mr. 
J. A. Godfrey of the Union 76 Service Station which states: 

"This is to inform you that we will continue to supply 
Shellmar Furniture Ltd. with additional off-street parking. 
Present arrangements are for four spaces with more available 
if required. " 

The Director of Planninq has considered this development permit application 
and would only be prepared to approve retail uses in this area if adequate 
parking is provided and considers that this proposal would not meet that 
requirement. The previous use of this building was wholesale which reauires 
less off-street parking facilities. 


Cont' d. 
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Clause No. 2 Continued. 


It is suggested that if Council wish to approve this application with parking 
on the neighbouring site, there should be conditions of approval requiring 
that a minimum of 11 off-street parking spaces at 705 Kingsway be clearly 
identified and properly maintained for the use of the subject development 
at 724 Kingsway and that a proper lease be entered into for the parking 
facilities. " 


The City Manager submits the foregoing report for the CONSIDERATION of City Council 


RECOiyiMENDATION 

3. Strata Title Application - Conversion 2417 through 2449 Point 
Grey Road. 


The Director of Planning reports as follows: 

An application has been received from Marlin L. Loeppky (Notary Public) 
agent for Dugold John McAlpine (owner) and six tenants, for Council 
approval to convert the eight suite apartment building (two-storey and 
basement) at the above address from rental to Strata Title ownership. 

N.B. See Appendix "A" for site plan . 

The applicants have submitted the following information: 

1 . Prospectus 

2. Strata Plans 

3. Declaration from agent that six of the eight tenants wish to purchase 
their dwelling units and the remaining two tenants will be allowed 

to remain as tenants. 

4. Declarations from the eight tenants approving of the joint proposal 
to convert the building from rental to strata title ownership. 

5. Declaration from G. SAYERS, P. Eng., concerning the state of repair, 
general workmanship and finishes of this building. 

N.B.: Copy of Prospectus available for inspection at the City Clerk's Office 

Further to the condition of the building, the City Building Inspector 
reports as follows: 

"This building is in compliance with the Building By-law except the 
fire separations between dwelling units must be carried up to the 
roof in the attic space. The plumbing and electrical installations 
are satisfactory. 

I am in receipt of a letter from G. Sayers, P. Eng, Professional 
Engineer in which he states: 

"The state of repair, general workmanship and finishes 
compare favourably with the standards as set by 
Central Mortgage and Housing Corporation." " 


Cont ' d. 
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Clause No. 3 Continued . 

Since six of the eight tenants in this apartment building wish to 
purchase their dwelling units and since all eight tenants approve of 
this application, the Director of Planning with the concurrence of 
the Director of Permits & Licenses RECOMMENDS that: 

This application be approved, thereby permitting the conversion of 
these premises to Strata Title ownership, subject to the following 
conditions: 

That a Certificate of Approval (Form #10) shall not be issued by the 
Approving Officer until this building substantially complies with 
the applicable City by-laws, to the satisfaction of the City Building 
Inspector and at no cost to the City." 

The Citv Manaaer RECOMMENDS that the report of the Director of Planning 
be approved. 


4. Strata Title Application - Conversion 2569-2571 Cornwall Street . 
The Director of Planning reports as follows: 

An application has been received from Jack & Beverley D. Pinch and 
D.E. & Mary A. Streadwick, for the approval of City Council to 
convert their semi-detached two-family dwelling from joint ownership 
to strata-title. 

This two storey with basement, wood-frame building was erected in 
1940 and was purchased by the present joint— tenants noted above, in 
1967. (See Appendix 'A' for site plan). The applicants have submitted 
the following information: 

1. Prospectus 

2. Strata Plans 

3. Declarations from the joint-owners that they occupy their respec- 
tive units and there are no tenants. 

4. Declaration from GERARD WAGNER, Architect, that the building is 
of reasonable quality for its age. 

5. Declaration from S.H. POPE P.ENG - Consulting Engineer, that the 
building is in sound condition for its age. 

NB: Copy of prospectus available for inspection at the City Clerk's 
office . 

Further to the condition of the building, the City Building 
Inspector reports as follows: 

"Inspections have been carried out at the above addresses and the 
following are the requirements of this Department. 

Building Bylaw : 

1. The 3/4 hour fire separation between the two units must be con- 
tinuous from the. footing to the under side of the roof deck. 
This can be done by providing a new 3/4 hour partition in the 
attic space and by covering the party wall in the basement with 
2" UL Gypsum Board on both sides. 


Cont' d. 
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Plumbing & Gas Bylaw ; 

1. Water piping to be separated for each side - each tenant having 
control of their water service and all other supply piping. 

Electrical Bylaw ; 

1. Receptacles on appliance circuits are to be installed where 
needed in the basement of 2569 - 2571 Cornwall Street. 

2. The receptacle in the bathroom on the second floor of 2569 Cornwall 
Street is to be removed. 

3. All unapproved extension cords on the premises at 2569 - 2571 
Cornwall Street must be removed and approved outlets installed 
where needed. 

4. All wiring, fittings and fixtures on the premises at 2569 - 
2571 Cornwall Street are to be checked and put in good repair. 

5. The knob and tube wiring in the basement of 2569 Cornwall Street 
must be placed in a good state of repair. " 

Since the applicants have jointly owned and occupied both dwelling 
units since I967 and there are no tenants involved, the Director 
of Planning with the concurrence of the Director of Permits and 
Licences REC0^1MENDS that; 

This application be approved, thereby permitting the conversion of 
these premises to Strata Title ownership, subject to the following 
conditions ; 

That a Certificate of Approval (Form #10) shall not be issued by the 
Approving Officer until this building substantially complies with 
the applicable City bylaws, to the satisfaction of the City Building 
Inspector and at no cost to the City. " 

The City Manager RECOMMENDS that the report of the Director of Planning 
be approved. 


5. Strata Title Application - Conversion 1004 Hamilton Street. 


BUILDING 


The Director of Planning reports as follows; 

An application has been received from International Centura Industries 
Ltd. of 1120 Hamilton Street, for the approval of City Council to 
convert an existing two storey warehouse at IOO4 Hamilton Street 
into 34 Strata Lotso ( See Appendix 'A' for site plan. ) 

The applicant has submitted the following information; 

1. Prospectus 

2. Building elevations and floor layout 

2i§ - Copy of prospectus available for inspec tion at the City Clerk's 
Office. 


Cent' d. 
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The second storey was added to this building i«i 19 71 and with respect 
to its present condition, the City Building Inspector reports as 
follows : 

"This building is essentially in accord with the Building Bylaw (which 
includes the National Building Code) except for compliance with the 
provisions for the handicapped. There is no basic reason to oppose 
the conversion of the building to a strata titled complex. The appli- 
cant should be advised however that he must obtain a building permit 
to cover the new layout and the building must continue to comply with 
the Building Bylaw. For example, all occupants of the building must 
have access to the two exists by means of a public corridor all 
installed in accordance with the Building Bylaw. 

Since the work to be done will not involve the structure but will 
consist primarily of the installation of partitions to divide the 
building up into parcels, and recognizing the use to be a warehouse, 
I will not require compliance with the Handicapped regulations. " 

Since this warehouse is properly located in the Downtown District 
( D.D. ) and the building contains no residential accommodation, 

the Director of Planning, with the concurrence of the Director of 
Permits and Licences, RECOMMENDS that: 

This application be approved, thereby permitting the conversion of 
these premises to Strata Title ownership, subject to the following 
condition : 

"That a Certificate of Approval (Form #10) shall not be issued by the 
Approving Officer until this building substantially complies with the 
applicable City bylaws, to the satisfaction of the City Building 
Inspector and at no cost to the City." 

The City Manager RECOMMENDS that the report of the Director of 
Planning be approved. 


6. 1855-1895 West 10th (North Side of West 10th East of Cypress 
Street). Lots 16-20, Block 346, D.L. 526. 
Present Zone: (RT-2) Two-Family Dwelling District 
Requested Zone: (RI4-3) Multiple Dwelling District 
/applicant: Mrs. G. A. Tupper (on behalf of the owners). 

The Director of Planning reports as follows: 

"An application has been received from Mrs. G.A. Tupper on behalf 
of the owners to amend the Zoning and Development By-Law No. 3575 
whereby the above-noted lands be rezoned from (RT-2) Two-Family 
Dwelling District to (RM-3) Multiple Dwelling District for the 
purpose of: 

' rezoning the above-described property from (RT-2) to 
(RM-3) for three storey apartment buildings or highrise 
senior citizens retirement home'. 

SITE DESCRIPTION 

The site is located on the north side of the l800 block of West 10th 
east of Cypress Street and is composed of 5 lots which have a frontage 
of 50 feet and a depth of 125 feet to a 20 foot lane, for a total site 
area of 31, 250 square feet. The site is zoned (RT-2) Two-Family Dwellin.'^ 
District and is developed with duplexes, a rest home and a boarding 
house. (See Appendix A). 


Cont'd. 


54^"' 

-7- 

Manager's Report, iJovember 21, 1975 BUILDING 
Clause No. 6 Continued . 

The lands to the west, south and east are zoned (RT-2) Two-Family Dwell- 
ing District and are developed with duplexes and conversions. The land 
to the north is zoned (C-3A) Commercial District and is developed with 
various retail outlets. The block to the southwest of the site is zoned 
(RS-1) One-Family Dwelling District and is developed with the Lord 
Tennyson School. 

The rezoning of this site from (RT-2) Two-Family Dwelling District to 
(RM-3) Multiple Dwelling District would be an isolated (RM-3) Multiple 
Dwelling District allowing a development of a higher bulk and intensity 
of use in an area presently zoned (RT-2) Two-Family Dwelling District." 

V.C.P.C. 


The Vancouver City Planning Commission when considering the application 
on November 5, 1975, endorsed the recommendation of the Director of 
Planning. 

RECOMMENDATION 

That the a[)plication to rczone be not approved. 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Director of Planning be approved. 


7. East 33rd Avenue near Knight Street, Lot 13, Block 7, D.L. 705 
Present Zone: (RS-1) One Family Dwelling District 
Requested Zone: (C-1) Commercial District 
Applicant: Standard Oil Company of B.C. Limit ed. 

The Director of Planning reports as follows: 

"An application has been received from Standard Oil of B.C. Limited 
requesting an amendment to the Zoning and Development By-Law No. 3575 
whereby the above described property be rezoned from (RS-1) 
One Family Dwelling District to ( C-l ) Commercial District for the 
purpose of : 

' Consolidating it with the two commercial lots at the north- 
east corner of 33rd Avenue and Knight Street, i.e. Lots 11 and 
12. Development Permit Application #68075 to demolish the 
existing gasoline service station on the two commercial lots 
and replace it with a self-serve station has already received 
City approval (on June 20, 1975)* The incorporation of Lot 13 
into the redevelopment scheme will permit a more efficient lay- 
out of the new station. Traffic circulation within the interior 
of the site as well as ingress and egress from the property will 
be improved and safer as a result of the addition of Lot 13. 
Moreover it will be possible to carry out a more complete and 
comprehensive landscaping program of the new development with 
a larger parcel of land. This will improve the aesthetics and 
appearance of the corner and be a benefit to the whole neigh- 
bourhood. The company has owned Lot 13 for some time now for 
the specific purpose of enlarging the corner site. There is no 
intention or consideration of any further enlargement of the 
site. Personal contact has been made with the two neighbours 
iiruiiediately to the north and east of the proposed new station. 
They both appear to be in favour of the proposal and have no 
objection to our proceeding with the development as proposed.' 


Cont'd. 
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2. Acquisition for Knight Street Widening 

N/E Corner foist Avenue & Knight Street 

The Supervisor of Property and Insurance reports as follows : 

"Reference is made to Item 1, Works & Utility Matters of 
June 19, 1970, confirmed by Council on June 23, 1970, 
authorizing the Supervisor of Property and Insurance 
to negoti'ate for the acquisition of the West 7 ft. of 
Lot 20, Block 2 of Block 5, D.L. 200, for the widening 
of Knight Street, failing which the Corporation Counsel 
be instructed to commence expropriation proceedings. 

This property comprises a modern single-family dwelling 
in excellent condition, erected in 1959, on a site 3^«6' 
X 112' having an area of approximately 3875 sq.ft. There 
is a 'Building Line' established over the West 7 ft. 
of the property and since the dwelling was constructed 
after its imposition, the house is sited to conform to 
this situation. 

The West 7 ft. of this lot is improved with a concrete 
retaining wall, a partial chain link fence and high close 
board fence, and has been landscaped with trees, bushes, 
lawn and a brick planter. The main entrance to the 
property and a concrete walk providing access to the front 
of the lot are also located within this strip. 

Following negotiations, the owners' solicitor has advised 
the City Solicitor that his clients have agreed to accept 
the sum of $3,000.00 representing loss of land, planter, 
trees and shrubs. This is subject to the City Engineer 
reconstructing a new concrete retaining wall, replacing 
the fences and reconstructing a new concrete walk and 
concrete main landing (entrance) within the lot. This 
settlement is considered fair and reasonable and has been 
endorsed by the City Solicitor. 

RECOMMENDED that the Supervisor of Property and Insurance 
be authorized to acquire the West 7 ft of Lot 20, Block 
2 of Block 5, D.L. 200, on the foregoing basis, costs to 
be chargeable to Account Code #114.6/7901." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be approved. 


3. Acquisition of Portion of Lot 18, 

N/W Corner Granville Street & Broadway 

The Supervisor of Property and Insurance reports as follows: 

"A portion of Lot 18, Block 330, D.L. 526, which is 
situated on the Northwest corner of Broadway & Granville 
Street, being a 5' x 5' corner cut-off, as shown on Plan 
marginally numbered LP 5464, which is circulated, is re- 
quired for the provision of left-turn bays at Broadway 
and Granville Street. An appropriation for the property 
acquisitions and the development work was included in 
the 1969 Capital Improvements Program approved by Council 
June 10, 1969. 
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j Clause No. 7 Continued . 
, SITE DESCRIPTION 

The site is situated near the N.E. corner of East 33rd Avenue and 
Knight Street. The site has a frontage of 33 feet on East 33rd 
Avenue by a depth of 110 feet for a total site area of 3630 square 
feet. The land to the west which is occupied by a gasoline service 
station has a frontage of 84 f eet ' on East 33rd Avenue by a depth 
of 110 feet for a total site area of 9240 square feet. See Appendix 
A. The site together with the land to the west which are proposed 
I for redevelopment have a total site area of 12,870 square feet. 
See Appensix A. 

The site is zoned (RS-1) One Family Dwelling District and is developed 
with a one family dwelling. The existing service station to the 
west is zoned (C-1) Commercial District, as is the N.W. and S.W. 
corners of East 33rd and Knight which are developed with a grocery 
I store and a self-serve gasoline service station. 

I The lands to the North, South and East of the site are zoned (RS-1) 
One Family Dwelling District and are developed with one family 
dwellings, except to the south which is developed as Kensington Park. 

PROPOSED DEVELOPMENT 

The architects drawings forming part of the application indicate a 
proposed development containing two pump islands and a one storey 
sales office of 345 square feet. The proposed sales office contains 
a service counter and two restrooms. 

Ingress and egress to the proposed development is from East 33r'd 
Avenue and from Knight Street. The submitted drawings indicate that 
landscaping is to be included along the eastern and northern edges 

jof the proposed development. 

i 

[From the Planning Department's point of view there is adequate 
I commercially zoned property in the area and it cannot support the 
[expansion of a commercial zoning that is intended to serve the needs 
of the local residents. The self serve gasoline station can be 
developed on the existing zoned (C-l) Commercial District property to 
the west. 

V.C.P.C. 


The Vancouver City Planning Commission when considering the application 
on November 5, 1975, endorsed the recommendation of the Director of 
Planning. 

RECOMMENDATION 

i 

That the application to rezone the site be not approved. 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Director of Planning be approved. 


I 


Cont ' d. 
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8. Soutn Side of West 37th Avenue between Vine and Balsam Streets. 
Lots 1 - 5 of Subdivision 11, Block 17, D.L. 526 
Present Zone: (RS-1) One Family Dwelling District 
Requested Zone: (RM-3A) Multiple Dwelling District 
Applicant: Mr. Martin Zlotnik 


The Director of Planning reports as follows: 


"An application has been received from Mr. Martin Zlotnik 
requesting an amendment to the Zoning and Development By-Law No. 
3575 whereby the site be rezoned from (RS-1) One-Family Dwelling 
District to (RM-3) Multiple Dwelling District for the purpose of: 

'constructing a 45 suite rental apartment complex 
consisting of 17 three bedroom units and 28 two 
bedroom units. It is anticipated that the units 
will be rented in the medium rental range. ' 


A letter was received from Mr. Martin Zlotnik on November 17, 1975 
requesting that his application to rezone to (RM-3) Multiple 
Dwelling District be amended to request to rezone to (RM-3A) Multiple 
Dwelling District. The application was amended on November 17, 1975. 


SITE DESCRIPTION 

The site is located on the south side of West 37th Avenue between Vine 
and Balsam Streets and has a frontage of 270 feet and a depth of 122 
feet, to a 20 foot lane. The total site area is 32,940 square feet 
which is composed of 5 lots zoned (RS-l) One-Family Dwelling District 
and is developed residentially with one family homes, except for one 
lot which contains no buildings. 

The lands to the west, north and east are zoned (RS-l) One-Family 
Dwelling District and are developed with single family homes. The 
land to the south is zoned (RM-3) Multiple Dwelling District and is 
developed for the most part with apartment buildings of various 
heights . 


PROPOSED DEVELOPMENT 


The architects' drawings forming part of the application indicate a 
proposed development containing 45 units consisting of 17 three bedroom 
units (980 square feet) and 28 two bedroom units (820 square feet). 

CALCULATIONS (as submitted by the applicant) 

Site area 32,940 square feet 


Floor area 


17-3 bed 
28-2 bed 
Circulation 
Cores 
Basement 


@ 980 sq.ft. 
@ 820 sq.ft. 


TOTAL 


16, 660 
22, 960 
4,400 
1, 100 
2,000 


square feet 

square feet 

sitiwaj'o a out 

square feet 

sciuarc feet 


47,000 square feet 


Cont' d. 
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BUILDING 


Clause No. 8 Continued . 

Floor Space Ratio permitted under (RM-3) (with bonus) = 1.5^ or 

49,500 square i ee 

Off-street Parking 1 per 725 square feet gross - 65 spaces 
The Urban Design Panel in its meeting of October 30, 1975: 

"Tlie Panel docs not wisli to involve itsolC witli tlic ro/.oning 
((ucstion buL wi.slies to say ( liat if this J and were to be 
rozoncd, tliis design would present a suitable form of develop- 
ment in that it would provide a good transition between the 
(RM-3) zoned area and the residential part of Kerrisdale. 

Recommendation ; that if the application to rezone is approved, 
the Panel would approve the design." 

The Planning Department cannot support the rezoning of the site from 
(RS-1) One-Family Dwelling District to (RM-3A) Multiple Dwelling 
District as it would be an extension of the (RM-3) area to the south 
which would allow a development of a higher bulk and intensity of use 
in an area presently zoned (RS-l) One-Family Dwelling District. The 
rezoning would also create a great deal of uncertainty and instability 
in what is presently a solid, well-maintained residential area. 

The Vancouver City Planning Commission considered the application 
at its meeting of November 5j 1975. A motion to support the Director 
of Planning's recommendation was lost (4 to 3)« Two other motions 
were then moved, that recommendedf that the application be reconsidered 
as a (CD-l) Comprehensive Development District and that the application 
also be considered under the (RM-l) Multiple Dwelling District. 
Both of these motions were lost (4 to 3). The V.C.P.C. could not 
reach a decision on application and recommendation of the Director 
of Planning. 

RECOMMENDATION ; That the application to rezone be not approved. 

The City Manager RECOMMENDS that the report of the Director of 
Planning be approved. 

9. S.W. Corner of Grandview Highway and Slocan. Lot 2 of A, Sec. 

45, T.H.S.L. Present Zone: (RS-1) One-Family Dwelling District. 
Requested Zone: (CD-I) Comprehensive Development District. 
Applicant: Dr. G. Visentin on behalf of the Italian Folk Society 
of British Columbia. 


The Director of Planning reports as follows: 

"An application has been received from Dr. G. Visentin on behalf 
of the Italian Folk Society of British Columbia, requesting an 
amendment to the Zoning and Development By-Law No. 3 575, wliereby 
the above-described property be rezoned from (RS-1) One Family 
Dwelling District to (CD-1) Comprehensive Development District 
for the purpose of: 

"Building the Italian Cultural and Recreational Centre as proposed 
by the Italian Folk Society of British Colujiibia." 


Cont ' d. 
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Clause No. 9 Continued . 
BACKGROUND ; 

The Director of Piaiininj^ in a rejjort to Council dated April 1, 1975 
dealing with Development Proposals for the Beaconsfield Park Area 
reported that various groups representing the city's Italian Commun- 
ity had approached Coundil requesting that a portion of the site be 
sold at a reasonable price for an Italian Community Centre. 

The B.C. Italian Folk Society, which reports a membership of 65,000 
in the Province of B.C., has proposed to develop an Italian Cultural 
and Recreational Centre on the westernmost three acres of the subject 
site. The Centre would be open to the general public and would 
include day-dare facilities, library and reading room, art workshops, 
conference rooms, music and dance school, swimming pool, bocce 
fields and an Italian style licensed cafe. 

The Planning Department recommended to Council and Council approved 
on April 8, 1975 that 

"The B.C. Italian Folk Society be offered a 3-0 acre parcel of land 
as outlined in Alternative 2 (See Appendix A) for so long as the 
site is used for the purpose intended and outlined in this report 
(outlined above) with the City reserving unto itself a possibility 
of reverter, subject to the following conditions: 

(a) The price for the site to be $100,000 per acre as per the 
Mayor's letter dated March 21, 1975 with such reduction as 
may be necessary re piling costs. 

(b) The B.C. Italian Folk Society to make application to rezone 
the 3*0 site to permit the development of an Italian Cultural 
and Recreational Centre, and to commence development within 
one year of receipt of rezoning. 

(c) 'I'he B.C. Italian Folk Society to enter into agreements with the 
City oi' the (IroaLor Vancouver' Sewerage and Drainage^ District 

tiy rOciuired with l espect Lo bulkheada, ea.-.( liieii L,.s , lv.lijj.yiiy.-ij QtQ$ 

(d) The 15. C. I La I i an Folk Society bo obta ill a (I ovc.; J.o])iiic?ii L pci'^mit 
and the dale of sale to i)e 120 days from LIic dale of Council ' .s 
approval of the sale or the date of issuance of the permit, 

' whi.f;hc!ver is sooner. 

(e) Arrangements for the removal or relocation of the gas anode 
bed on the easterly portion of the site, if required, to be 
the responsibility of the B.C. Italian Folk Society. 

(f) The Society enter into an agreement with the City, undertaking 
to comply with the guidelines attached to the foregoing report 
ys Appendix V. " 

NOTE; Tlic April 1, 1975 report is attached as Appendix B. 


SITE DESCRIPTION 


The site is located at the S.W. corner of Slocan Street and Grandview 
lighway, and is 550+ feet on Slocan Street and has a depth of 2 50+ 
Feet for a total site area of 3 acres. The site is zoned (RS-1) 
Dne Family Dwelling District and is presently vacant. See Ap])en(lix A. 

Except for the land north of the lane north of 14th Avenue and east 
of Slocan Street which is zoned (C-2) Commercial District the surround- 
ing lands are zoned (RS-1) One Family Dwelling District. The RS-1 
Lands are developed with single family dwellings to the southeast, 
3eaconsfield Park to the south and vacant land to the east and west. 


Cont'd. 
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Clause No. 9 Continued. 


The lands to the east which are also city owned are designated as a 
potential housing site. The site, plus the vacant land to the west 
was used for a sanitary land fill in the 1920' s and approxiamtely 
7 S% of the land is covered by 8 to 9 feet of uncoinpacted refuse, 
some of it overlying peaty soils. 


PROPOSED DEVELOPMENT 


The architect's drawings forming part of this application marked 
'Received City Planning Department October 10, 1975' indicate a 
one storey plus basement building containing a library, classrooms, 
art and crafts rooms, kitchen, nursery, custodian apartment and main 
hall. 

Boccc lanes and off-street parking is provided north of the building. 
CALCULATIONS 

Site Area: 130,680 square feet 

Total Floor Area: 36,462 square feet 

Floor Space Ratio: a27 (gross) 

Site Coverage: Buildings 31,269 sq. ft. or 2^% 

Vehicular Facilities 37,975 sq. ft. or 29^ 

53^ 

Height: Not to exceed 3 2 feet as measured from the 

average building grade of Slocan Street. 

Off-Streot I'arking: 129 spaces arc indicated 


The Urban Design Panel considered the application at its meeting on 
October I6, 1975= 

"The Panel is not opposed to this rezoning application but finds it 
difficult to evaluate the design without more detail and a small 
scale model. 


Recommendation : That the Director of Planning supports this rezoning 
application and encourage the architects to proceed toward a develop- 
mcMii, ix^rmit application while heeding the Panel's comments abcive." 


Prior to the Public Hearing the Planning Department will hold a 
Public Information Meeting in the area. 

V.C.P.C. 

The Vancouver City Planning Commission when considering the application 
in its meeting of November 5, 1975, endorsed the recommendation of the 
Director of Planning. 


Cont'd. 


5 4 ©^"7 


-13- 

:i4anager's Report, November 21, 1975 BUILDING 
; clause No. 9 Continued . 

RECOMMENDATION ; 

That the application to rezone the site from (RS-l) One- Family Dwelling 
District to (CD-I) Comprehensive Development District be approved with 
the CD-I By-Law restricting the development as follows: 

USES ; Cultural and Recreational Centre 

I Bocce lanes 

i Off-street Parking and 

i Customary ancillary uses 

! FLOOR SPACE RATIO ; Not to exceed a gross floor space ratio of 0.30. 

HEIGHT ; Not to exceed one storey plus a cellar nor 35 

i feet in height measured from the average building 

grade of Slocan Street as determined by the City 
Building Inspector. 

OFF-STREET PARKING ; 129 spaces 

AND SUBJECT TO THE FOLLOWING ; 

That the detailed scheme of development be approved by the Director of 
Planning following further advice from the Urban Design Panel with 
particular regard to the provision and maintenance of vehicular ingress 
and egress, off-street parking, garbage collection and landscaping. 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Director of Planning be approved. 


FOR COUNCIL ACTION SEE PA6E(S) >t^.2 
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FIRE & TRAFFIC MATTERS 

INFORMATION 

1. Flower Vending Kiosk of Mr. W. Kostyk 

The City Engineer reports as follows : 

"Reference is made to a communication (attached) dated 
September 22, 19 75, received from Mr. William Kostyk, an 
applicant for various street vending permits to sell flowers 
throughout the City. 

Mr, Kostyk' s letter relates the previous history of his vending operation 
as well as a description of his present financial status. Mr. Kostyk requests 
that he be permitted exemption from design standards for at least five kiosks 
until such time that he can afford conversion to kiosks of City design standard, 

HISTORY 

In 1974, following many complaints from the public, merchants and members 
of Council as to the appearance of the existing kiosks. Council decided that 

'the City Engineer would produce designs, with the aid 
of consultants if necessary, which would be used by 
vendors rather than their own designs.' 

On November 5, 1974, Council appointed Mr, Ron Bain as the consultant to 
design three types of vending kiosks. In his terms of reference, Mr. Bain 
was required to meet with vendors, merchants and City officials to establish 
appropriate criteria for the designs. Mr. Bain complied with this requirement, 
following which, his designs were produced and presented to Council for approval. 

On February 11, 1975, Council resolved that 

1) only the kiosk designs contained in the appendix of (this) 
report (dated January 24, 1975) and prepared by Mr. Bain 
be permitted in the future, 

2) a new guideline for implementation be added which requires 
the vendor to choose one of the portable designs with 
exceptions to this being permitted by the City Engineer 
only in rare cases, 

3) all existing kiosks be replaced no later than June 1, 1975. 
In cases of extreme hardship, extensions be permitted by 
Council, 

4) removal of illegal kiosks after seven days warning be 
authorized with provision for storage and return on 
payment of removal costs. 

Council also moved: 

a) that three kiosks be constructed by the City and sold to 
vendors to be •used as prototypes by other vendors, 

- and - 

b) that a special committee of Council comprised of the Mayor 
and Aldermen Cowie and Harcourt be established to meet with 
officials and vendors to discuss the positioning of kiosks, 
development of additional prototypes for vending kiosks and 
to review on an individual merit basis, all kiosks presently 
in use on the Granville Mall. 
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(FIRE - 


2) 


STATUS 

On March 25, 1975, Council received for information a report from the 
special committee re: Street Vending. The committee had considered all 
kiosks (known of at that time) and had recommended that all were to be 
replaced no later than June 1, 1975, with the exceptions as noted in the 
report . 

Mr. Kostyk's kiosk design was considered, and the committee decided that 
no exception should be made for his particular operation. 

Mr. Kostyk had one kiosk in operation on-street on the June 1st deadline, 
and since it was not an approved design, it was removed by City crews on June 3, 
1975. After payment of costs, the kiosk was returned to Mr. Kostyk on June 11, 
1975, following which, he modified the design somewhat in an attempt to conform 
to City design standards and placed this kiosk on-street during the month of 
August. It should be mentioned, at this time, that Mr. Kostyk has modified only 
one kiosk and should Council grant him an exemption for this design, he proposes 
only to modify the remaining four kiosks accordingly. 

Negotiations have been continuing with Mr. Kostyk for some time in an attempt 
to achieve a workable arrangement, but he insists on utilizing a non-standard kiosk 
The modified kiosk does not meet City design specifications regarding appearance, 
size and materials, although it is similar in colour. 

Another flower vendor, operating in two locations downtown, was required 
to construct a City design kiosk by June 1, 1975, in order to remain on-street 
legally. He did so and finds the kiosk adequate for his flower vending operation. 

Since many vendors have asked and continue to ask to be exempted from Council': 
decision to permit only those designs made by the consulting architect, making 
any exceptions other than those made by the Council committee on a one-time 
basis, could result in a reversal to the situation which existed before Council 
instructed that only a standard design be used. Such a policy is only workable 
if exceptions are not made." 

The City Manager submits the matter to Council for INFORMATION. 


NOTE: DELEGATION REQUEST THIS DAY. (See attached letter.) 


FOR COUNCIL ACTION SEE PA6E(S) 
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FINANCE MATTERS 


INF0RI4ATI0N 

1. Tender Awards. 


"In accordance with Council policy contracts for the following supplies 
were awarded by the City Manager/authorized City Officials: 

7 Gang Tractor /Mower Assemblies 
Fire Hose 

Vehicular Battery Chargers for Police Portable Radios 
Trucks 

Rental of Traffic Barricades 

Decorative Globe Type Street Lighting Fixtures & Poles 
Supply of Office Chairs 

Self Contained Hopper Type Spreader Bodies 
Tailgate Mounted Salter Sanders 
Truck Mounted Aerial Ladders 
Reinforcing Steel and Merchant Steel 
Truck Mounted Aerial Ladders 
Lubricating Oils 

Copies of the Details of these Tender Awards are attached. 


j The city Manager submits the foregoing report for Council's 
INFORMATION. 


RECOMMENDATION 

2. Contract of Guarantee with Mr. Wilson Chen re Mid East 
Enterprises Ltd. 

The Director of Legal Services reports as follows: 

"Pursuafit to a Council resolution of July 30, 1974, the City 
entered into a lease of the premises at 570 Carrall Street 
with Mid East Enterprises Ltd. It is a term of that lease 
that Mid East post a bond in the sum of $3,000.00 to secure 
demolition and clean-up of the premises upon termination of 
the lease. It is also a term of the lease that Mid East 
Enterprises Ltd. make the necessary arrangements with the 
City concerning the sidewalk crossings which service the 
premises . 

After much delay, the Law Department finally arranged that the 
old crossing agreement be assigned to Mid East and stipulated 
that the obligations of Mid East in respect of the sidewalk 
crossings be secured by a bond of $4,000.00. 

Mid East is unable to post the necessary bonds. However, a 
director of the company, Mr. Wilson Chen of 106 North Holden 
Street, Burnaby, B. C, has put the City in possession of 
various bearer bonds totalling $7,000.00 to secure the 
performance by Mid East of its obligations to the City. Inasmuch 
as Mr. Chen insists that the bearer bonds are his personal 
property rather than assets of Mid East, it is preferable that 
the City enter into a formal contract of guarantee pursuant to 
which Mr. Chen is to guarantee the obligations of Mid East 
Enterprises Ltd. as described. 
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FINANCE _2 


Clause NO. 2 Continued . 

Accordingly, it is RECOMMENDED that the City enter into a contract 
of guarantee with Mr. Wilson Chen whereby Wilson Chen is to save 
harmless and indemnify the City against breaches of covenant on 
the part of Mid East Enterprises Ltd. pursuant to the aforesaid 
lease and the aforesaid assignment of crossing agreement, such 
contract of guarantee to be to the satisfaction of the Director 
of Legal Services." 

The City Manager RECOMMENDS that the foregoing recommendation be 
I approved . 


3. Replacement Billing Machine - 

Property and Insurance Division 


The Director of Finance reports as follows: 

"The Property and Insurance Division of the Finance Department presently 
issues approximately 1000 rental invoices per month. This amount will greatly 
expand upon completion of the False Creek and Champ! ain Heights developments. 

The present billing machine in use is approximately 12 years old and is 
in a state where it has become unreliable and in fact may break down completely 
at any time. We have been advised that due to age, the machine can not be 
repaired. 

The Purchasing Agent recommends that the present billing machine be 
replaced immediately and advised that the replacement cost is approximately 
$12,000. 

RECOMMENDED that the billing machine for the Property and Insurance 
Division be replaced immediately at an estimated cost of $12,000, funds to be 
provided from Contingency Reserve." 

The City Manager RECOMMENDS approval of the foregoing report of 
the Director of Finance. 


FOR COUNCIL ACTION SEE PAGE(S) 
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Board of Administration, August U, 1970 . . . (PROPERTIES) 


Item No. 3 cont'd 


The subject property is improved with a two-storey, no 
basement, masonry building, erected in 1910. A retail 
shoe store, known as 1501 West Broadway, is located on 
the ground floor, and two offices comprise the second 
floor. Originally this structure was constructed with 
the entrance to the retail store located at the corner, 
thereby being completely clear of the City's present 
requirements. However, in recent years the lessee of 
1501 West Broadway changed the door position and con- 
structed a display window at this location. 

Following negotiations with the agent for the owner, he 
has agreed to convey the said 5' x 5' cut-off (12.5 sq.ft.) 
for the sum of $250.00, subject to the City satisfying 
the lessee respecting disruption and loss of display area 
and also subject to the City carrying out the necessary 
alterations to the building at no cost to the owner. It 
will also be necessary for the owner to enter into an 
encroachment agreement with the City for the portion of 
the second floor of the building which overhangs the 
corner cut-off area. This agreement will be for the 
life of the building at no cost to the owner. 

Negotiations with the lessee of 1501 West Broadway respect- 
ing disruption and loss of display area have resulted in 
this party agreeing to accept the sum of $300.00 in full 
settlement of all claims. This settlement is considered 
to be realistic and is endorsed by the City Solicitor. 

Respecting the necessary alterations to the building, 
Stephens & Sons, building contractors, have submitted a 
quotation of $695.00 which amount is considered to be 
realistic and comparable to office estimates for this 
type of work. 

The following is a tabulation of the various costs to 
the City respecting this project: 

Loss of Land (payable to owner) 

12^ sq.ft. at $20.00 per sq.ft. $250.00 

Loss of Display Area & Tenant Disruption 

(payable to lessee of 1501 W.Broadway) 300.00 

Alterations to the building per quotation 

received from Stephens & Sons 695.00 

$1 ,245.00 


Recommended that the Supervisor of Property & Insurance 
be autliorized to acquire the portion of Lot 18, Block 
330, D.L. 526, as shown outlined in red on attached 
Plan marginally numbered LF 5464 and carry out the 
required alterations at a total cost of $1,245.00 on 
the above basis, chargeable to Code #145/2128." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 
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PERSONNEL MATTERS 


INFORMATION 

1. Increase in Premiums - Travelers Group Policy GA-201699 
The Director of Personnel Services reports as follows: 

"Employees of the City and Park Board represented by the Canadian Union of 
Public En^iloyees, Local 1004, are covered by a Sickness and Accident Insurance 
plan underwritten by the Travelers Life Insurance Company of Canada. Under the 
plan, an en5>loyee is entitled to 80% of his regular pay for a maximum of 26 
weeks for disabilities exceeding 3 working days. (The enployer pays 100% of 
pay for the first 3 working days of a disability, for a maximum of 4 disabilities 
in any one calendar year.) Eirployees qualify for the plan after one year of 
service and at the present time approximately 1033 enployees are involved (835 
City and 108 Park Board) . 

Payment of premiums under the plan is shared between the employees and ertployers, 
with the former paying 84<: for each $100.00 of wages and the employers paying the 
balance. Any refund of premivims belongs to the eirployers. The present total 
premixam is $4.00 per $100.00 of wages, the employers' share being $3.16. 
Essentially, the basic rate has remained unchanged since 1971 although there was 
a minor upward adjustment from $3.92 to the present $4.00 in 1973 solely to provide 
for an in^rovement in coverage negotiated by the Union in that year. 

We have now been advised by Travelers that as a result of adverse ejcperience 
during the past policy year (May 10, 1974 to May 9, 1975) a deficit developed 
in the amount of $26,340. This is in strong contrast to the 1973-74 policy year 
at the end of which a premium surplus of $50,733. was returned to the City. The 
claims thus far in the 1975-76 renewal year are continuing at a high level: for 
example, losses in May, June and July approximated 100% of premiums and these 
are the months which are normally among the best from a claim viewpoint. 

As a result of these factors Travelers informs us that an increase in premium 
rates will be necessary, effective on September 25, 1975, and has offered us the 
following two alternatives : 

1. An 18.9% increase from the present $4.00 per $100 of payroll to 
$4.76 per $100 of payroll. 

2. A 10% increase to $4.40 per $100 of payroll, with the added proviso 
for a retroactive premiimi payment, related to the experience, up to a 
maximtim payment equivalent to a $4.76 rate. 

Fowler and Associates Consultants Ltd., I^he City's consultant in these matters, 
have reviewed the situation on our behalf and advise us that the proposed rates 
are reasonable and competitive in the circumstances. With respect to the two 
alternatives, they recommend that we choose the second one, since it involves 
possible advantages to the City and no disadvantages. The added annual cost to 
the City of the 10% increase, based on 1974 Payroll figures, would be $41,522. 
If the retroactive payment were required under the second alternative, this would 
involve a further $37,369. for a total additional cost of $78,891. These estimates 
are no doubt understated due to the increased wage levels negotiated for 1975-76. 
There will be no additional costs to the en^iloyees since their contributions are 
fixed at 84<? per $100 of wages, as mentioned previously. 

Of more concern than the increased premiiams is the fact that they have been 
necessitated by a recent deterioration in the sick leave escperience of our 
Outside Workers. Not only has the number of claims increased since 1973-74, but 
the average claim duration has lengthened as well. Obviously, such absenteeism 
results in operational inefficiencies such as crew adjustments disrupted work 
scheduling, and increased overtime payments, all of which meem additional costs 
to the City. The Insurer and our Consultants advise us that there is a general 
trend toward deteriorating sick leave experience among other groups in the 
community. However, the City's situation is nonetheless disturbing, particularly 
in view of what Travelers characterizes as a "very high ratio of claims to 
employees covered" (7 claims for every 10 employees covered) . 
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(PERSONNEL - 2) 


lause #2 (Cont'd) 


Every effort must be inade to reduce the incidence of sick leave and the following 
remedial action is planned: 

(a) Travelers provides a Claim investigation service in order to ensure as far 
as possible that there is no abuse of the Plan. I intend to meet with them, 
along with our Consultant and the City Engineer, in the near fut\are to discuss 
what further assistance they may be able to provide in the area of cost 
controls. 

(b) The Outside Workers are not presently covered by the Occupational Health Plan 
which applies to our other einployee groups. Hie possibility of extending 
this plan to them is currently under discussion with the Union in connection 
with the 1975-76 Local Issues still outstanding from the 1975-76 Contract 
negotiations . 

(c) Earlier in 1975, Travelers began a 15% Income Tax deduction from Weekly 
Indemnity Claim payments to enployees. Previously, no deduction had been 
made at the time of payment. We are hopeful that the deduction of tax at 
source will have some beneficial effect on experience since the reduction of 
the amovmt of disposable income may increase the incentive to return to work 
as soon as possible." 

The City Manager submits the above report of the Director of Personnel Services 
for the INFORMATION of Council. 


FOR COUNCIL ACTION SEE PAGEfSl:::.,^^ 
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PROPERTY MATTERS 

RECOMMENDATION 

1. Rental Review - Lots 20-24, Block A2, D.L. 2037 
Situated - N/W Corner Station and Central Streets 

The Acting Supervisor of Property & Insurance reports as follows :- 

"Lots 20-22j., Block A2, D.L. 2037, situated at the north/west comer 
of Station and Central Streets are presently leased to C.D.W. Steel Co. 
Ltd. for a period of approximately 23 years, expiring December 21, 1988. 

The lease is subject to rental reviews at five year intervals and the 
Lessee has now agreed to a rental increase from $1+51.00 per month plus 
all taxes as if levied to $1638.37 per month, plus all taxes as if 
levied, the increase to be effective July 1, 1975. This rental is 
considered to be f£±r and reasonable and indicative of the increase in 
property values during the past five years. 

RECOMMETTDED that the foregoing increase be approved as of July 1, 1975." 

The City Manager RECOMMEITDS that the foregoing Recommendation of the Acting 
Supervisor of Property & Insurance be approved. 


2. Lease of portion of the main floor (9,600 sq.ft.+) 
of 2131 Burrard St.- (McLaren' Electric Building) 

The Acting Supervisor of Property & Insurance reports as follows :- 

"City Council, on December 17th, 1974, approved a lease of the 
above space (at 2131 Burrard Street) to McLaren Electric Limited 
to expire December 31st, 1976, at a monthly rental of $2,400.00, 
with the City being responsible for the payment of all utilities. 

Subsequently, City Council on August 12th, 1975, (In Camera), in 
considering the disposition of lands acquired by the City for the 
Arbutus-Burrard Connector, approved the following recommendation : - 

'That the Supervisor of Property & Insurance be authorized to 
negotiate leases on the McLaren Electric Building to expire 
December 31st, 1981; this date coincides with the expiry 
date of the major tenant in this building. The Director of 
Planning and the City Engineer concur with the recommendation 
and are prepared to endorse a firm lease to existing tenants.' 

Recently, Mr. Basil McLaren, the owner of McLaren Electric Ltd., has 
approached the City with a view to surrendering the unexpired term 
[ of his lease. 

To implement this matter, his agent. Professional Realty Corporation 
i Ltd., have located a lessee, Daycor West Accessories Ltd., who is 
I willing to lease the space for five years commencing January 1st, 
1976, to December 31st, 1981, but request an option to renew for a 
further period of five years under the following terms and conditions :- 

(a) Lease term to be five years from January 1st, 1976, with 
right of renewal for a further five years. 

(b) Rental to be $32,400 per annum, or $2,700 per month for 
the first three years. 

(c) A full rental review based on current economic rentals to 
be conducted after the third year. If the lease is renewed 
^fter the fifth year, the new rental will be based on 
economic rentals at that time and a full rental review will 
be conducted again after the third year of the lease renewal. 

(d) City to be responsible for payment of property taxes, heating, 
common area maintenance, and payment of B.C. Hydro charges up 
to a maximum of $400.00 per month for this space. 
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(e) The parking spaces now assigned to McLaren Electric to be 
included, in the event of any resubdivision for civic purposes, 
the lessee will be guaranteed an equal niamber of spaces as now 

existing. 

(f) Further to City Council's recommendation of October 17th, 1975, 
approving a new lease to Vancouver Home Centre Ltd. of 

1,045 sq. ft. on the second floor, Daycor West Accessories Ltd. 
to continue the sub-lease to Vancouver Home Centre Ltd. of 
part of the warehouse area included in the 9,600 sq. ft. 


(g) 


First and last months' rent in the amount of $5,400.00 to be 
payable in advance upon date of approval of the lease by 
City Council. 


(h) Commission in the amount of $5,508.00 ($32 ,400 (a 17%) representing 
real estate commission of 5% on the first year's rental and 

3% on the subsequent four years to be paid by the City to 
Professional Realty Corporation Ltd. prior to January 1st, 1976. 

(i) McLaren Electric Ltd. to deliver a surrender of its lease in 
a form satisfactory to the Director of Legal Services. 

In considering this matter the Acting Supervisor of Property and 
Insurance evaluated the following points as being favourable to the 
City :- 

A. One-year advance on increased net rental at 7%. 

B. Tenant compatible to others in building 

C. Tenant will expend approximately $75,000 in 
improvements 

D. Third year and fifth year review 

It is noted that this lessee was informed that present Council policy 
specifies that no lease is to run beyond December 31st, 1981. However, 
as Daycor West Accessories Limited intend to spend approximately 
$75,000 to update and renovate the premises, ten years to amortize 
this cost is not unreasonable. In this regard, the City Engineer 
and the Planning Department have no objection to a lease of this 
duration as the proposed plans for the widening of Burrard Street do 
not involve the actual building, (only the seven-foot building 
set-back) . 

It is the opinion of the Property & Insurance Office that it is 
prudent to lease now on the foregoing basis as this proposed lessee 
would be reluctant to expend the sum of $75,000 on this space on the 
basis of obtaining only a one-year sub-lease from McLaren Electric. 
Further, on balance, the net income accruing to the City on the long 
term would appear to be the best deal obtainable. 

RECOMMENDED: that the above space be leased to Daycor West Accessories 
Limited under the above terms and conditions with a lease to be 
drawn to the satisfaction of the Director of Legal Services and the 
Supervisor of Property and Insurance." 


The City Manager RECOMMENDS that the foregoing recommendation of the 
Acting Supervisor of Property and Insurance be approved. 
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3. Lots A,F,I & J; Block 4, D.L. 200A - N/S 

Great Northern Way West of Prince Edward Avenue 

The Acitng Supervisor of Property & Insurance reports as follows:' 

"The City owns Lots A, F, I & J, Block 4, D.L. 200A. Lot F is 
situated on the S/S of 1st Avenue and Lots A, I & J on the N/S 
of Great Northern Way west of Prince Edward Avenue. The Pound 
and the extension of the Pound occupy Lots A & I. Lots F & J 
are vacant and are divided by a lane. 

The owner of Lot G of Block 4, D.L. 200A adjacent to the City- 
owned Lots F & J has approached the City with respect to opening 
negotiations for the possible purchase of the City's land. 


The City's properties were acquired during the depression years 
through tax sale and have been withheld from the market for various 
reasons. Brewers Creek which runs underneath the property was 
culverted many years ago and the location of the culvert is not 
known. In addition, there is a grade separation between Lots F & 
J, Lot J being approximately 35 feet above the elevation of Lot F. 
Because of the expense involved in building retaining walls and 
bringing in fill for the installation of a lane and because of the 
unknown location of the culvert, the lane has never been developed. 
Various schemes to subdivide the City-owned land have been proposed 
over the years , but have been abandoned because of the foregoing 
and other reasons. 

The proposal received from the abutting owner to purchase the City's 
lands and consolidate them with his own appear to have some merit. 
However, further input would be required from the Planning Department, 
the Engineering Department and this office to resolve problems which 
can be foreseen in the proposal, involving relocating easements, 
utilities etc. Also, negotiation could possibly help resolve 

lane access problems confronting the Pound. 

It is therefore, RECOMMENDED that authority be given to the 
Supervisor of Property and Insurance to enter into negotiations 
with the adjoining owner of Lot G, Block 4, D.L. 200A for the 
purpose of resubdivision and sale of the City land to him. Such 
sale to be subject to solution of the inherent problems in relation 
to subdivision, relocation or removal of utilities etc., to 
the satisfaction of the Directors of Planning, Permits and Licenses 
and City Engineer, and approval of City Council of a final report." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
feting Supervisor of Property & Insurance be approved. 

CONSIDERATION 

4. Sale to Mennonite Senior Citizens' Society 
- 4.01 Acre Site in 5700 Block Bruce Street 

ijhe Supervisor of Property & Insurance reports as follows :- 

"On January 25th, 1972, Council considered a report of the Board of 
Administration (Property Matters) dated January 14th, 1972, 

regarding an offer from the Mennonite Senior Citizens' 
Society to purchase 4.01 acres of City-owned land in the 5700 
Block Bruce Street. 

The Society had offered to purchase the site for $88,000.00 which 
the Supervisor of Property and Insurance could not, justifiably, 
endorse. The Supervisor had indicated to the Society an assessed 
value of $254,800.00 based on a hypothetical sub-division, less 
$34,000.00 as a saving to the City in water, sewer and road services, 
and had advised the Society that he was prepared to recommend the 
sale to the Society at a price of $220,800.00 for a senior citizens' 
development. This amount represented a considerable reduction from 
normal market value, estimated to be $360,000.00 at that time. 
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After hearing a representative of the Society, Council passed the 
following resolution: 

"THAT this property be made available to the Mennonite Senior 
Citizens' Society at the value of $200,000.00 less costs of 
proven extras for site preparation because of soil conditions ; 
the sale to be subject to repurchase by the City should this 
construction not commence within twelve months." (The under- 
lining has been added by this office) . 

A further delegation from the Society requesting a reduction in 
sale price was heard by Council on August 1st, 1972. However, 
Council confirmed the sale price of $200,000.00 and gave the Society 
first refusal to purchase the site within 30 days. The Society 
elected to proceed with the purchase. 

On October 11th, 1973, the Society submitted a bill to the Supervisor 
of Property & Insurance in the amount of $135,149.13 for what they 
considered were the "proven extras for site preparation because of , 
soil conditions", and requested that this sum be credited against 
the sale price of $200,000.00. The amount of the bill was in the 
opinion of the Supervisor of Property & Insurance, excessive, and 
at a meeting with the representatives of the Society the Supervisor 
reminded the Society that the Council had, in setting the sale price 
below market at $200,000.00 already discounted the selling price 
because of known peat conditions. The Society was further advised 
that, in the opinion of the Supervisor of Property and Insurance, 
$45,000.00 was a more realistic claim for site preparation and he 
would be prepared to recommend approval of this sum. 

A revised bill was submitted by the Society in the amount of 

$157 ,176.45, an increase of $22 , 027 . 32 over the first bill submitted 

by the Society. 

With the concurrence of the City Manager, the matter was referred 
to the Director of Construction and Maintenance, a division of the 
Department of Permits and Licenses, for an analysis of the company's 
claim and for his comments. The Director and his assistant, both 
registered architects, concluded that the amount which the Society 
had allowed as a credit against the total costs of the work which 
it suggested represented the normal costs for a ground slab, 

foundation and under-ground work, were inadequate and would not 
be sufficient to develop this structure on normal ground on that 
site. The Director concluded that the proven extras would be the 
difference between the expected costs of the same work on the same 
site under normal soil conditions and the actual costs as supported 
by the invoices forwarded by the Society. On this basis the Director 
estimated the difference to be approximately $28,350.00 (after 
correcting some minor double billing and deleting some unrelated 
items in the actual costs submitted by the Society) . 

After receiving this information from the Director of Construction 
and Maintenance this office advised the Society that it could 
not justifiably recommend to Council a reduction in the purchase 
ryziLce of an amount greater than $30,000.00. The Society was further 
'^advised that^ on this basis, there remained due to the City, for 
'the purchase of this site, the sum of $20,000.00 on the principal 
amount (exclusive of interest which had been set at 9% from the 
date of sale) and that in addition there remained outstanding the 
sum of $1,038.50 being the land registry fees to register the deed 
of land in favour of the Mennonite Society. 

Briefly, the situation is as follows: 

(a) Council approved the sale of a 4.01 acre site to the Society 
for the sum of $200,000.00 being approximately two-thirds 
of the estimated market value of the site, less costs of proven 
extras for site preparation; 
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(b) The Society paid the sum of $150,000.00 and the site was 
conveyed to them; 

(c) The Society submitted a claim in the amount of $135,149.13 
for what they determined to be "proven extras for site 
preparation because of soil conditions"; 

(d) The Supervisor of Property and Insurance advised the Society 
that in his opinion this amount was excessive and that a more 
realistic sum would be in the realm of $45,000.00; 

(e) The Society submitted a revised bill in the amount of $157,176.45, 
an increase of $22,027.32 over their first bill; 

(f) After making an analysis of the Society's claim, the Director 
of Construction and Maintenance advised that in his opinion 
the proven extras for site preparation were approximately 
$28,350.00; 


(g) The Supervisor of the Property and Insurance Office advised 
the Society that under the circumstances he could not feel 
justified in recommending a reduction of the purchase price 
by any sum greater than $30,000.00. The Society was further 
advised that on this basis there remained due to the City the 
sum of $20,000.00 on the principal amount (exclusive of 
interest set at 9% when the land was sold) plus outstanding 
registration fees in the sum of $1,038.50. 


(It is noted that the Society is exempt from payment of taxes 
which for the years 1974 and 1975 would have amounted to $70,996.99.) 

Because of the great discrepancy in the sum claimed by the Society 

of $157,176.45 as proven extras and the amount of $28,350.00 

determined from the materials submitted by the Society to be the 

proven extras^ the matter is referred to Council for Consideration. 

Council may wish to submit the matter to an independent arbitrator 
acceptable to both parties, technically competent to meet with the 
Director of Construction and Maintenance and a representative of the 
Society to determine what portion of the final bill can be considered 
to represent "proven extras for site preparation because of soil 
conditions"; the recommendations of the arbitrator to be reported 
back to Council. The costs of any such arbitrator should be borne 
equally between the City and the Society." 

The City Manager submits the foregoing report of the Supervisor of Property 
and Insurance for CONSIDERATION. 


RECOMMENDATION 

,'5. Acquisition for Non-Market Housing 
- Kitsilano Area 2130-32 Cypress St. 

Tjie Acting Supervisor of Property & Insurance reports as follows :- 

"On August 12th, 1975, Council, "In Camera", approved the report of 
the Standing Committee of Council on Housing and Environment dated 
June 25th, 1975, respecting Arbutus-Burrard Connector Lands. This 
report recommended under Item "A", 'That it be established as a 
policy, the City acquire the necessary lands in Blocks 266 & 267, 
as passed by Council's Resolution on May 6th, 1975. Because of the 
shortage of funds, purchases could not be proceeded with without 
further reports to Council.' 
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It is noted that in Block 267, five privately-owned parcels remain 
to be acquired to give the City ownership of the whole block except 
the Railway Right-of-Way . 

In this regard the owners of Parcel "A" of Lots 18 to 20, Block 
267, D.L. 526, 2130-2132 Cypress have agreed to sell their property 
to the City. This property includes two dwellings erected in 1910 
on a site 31' X 150' zoned RM-3"A". 

The first dwelling known as 2132 Cypress Street is a 2 1/3-storey 
and full basement frame structure with a main floor area of 
889 sq. ft. This improvement contains 8 rooms, plus finished 
basement area, has 8 plumbing fixtures, a patent shingle roof, wood 
siding exterior, concrete foundation and is heated by an automatic 
oil-fired furnace. 

The interior of this dwelling is in good condition, but the exterior 
will require new front stairs, and new eave troughs and down pipes. 
The dwelling is presently rented for $295.00 per month. 

With the new restrictions on demolition of dwellings, it will be 
necessary to expend additional funds immediately to permit neces- 
sary renovations^ the estimated cost of which is $2, 00n.no. 

The second dwelling known as 2130 Cypress Street is located at the 

rear of the lot and is a 1 1/3-storey and full basement frame dwelling 

with a main floor area of 510 sq. ft. This improvement contains 

3 rooms, has 4 plumbing fixtures, a patent shingle roof, shingle exterior, 

concrete foundation and is heated by an automatic gas-fired furnace. 

Condition of this dwelling is fair and is presently rented for $150.00 

per month. 

Following negotiations with the owners, they are prepared to sell for 

the sum of $70,000.00 as of November 30th, 1975. This price is considered 

to be fair and equitable and representative of market value in the 

area and is endorsed by the Central Mortgage & Housing Corporation. 

It is proposed to continue renting these dwellings on a month-to-month 

basis until the land is required for housing development, at which 

time the dwelling will be demolished. 

RECOMMENDED that the Supervisor of Property & Insurance be authorized 
to acquire the above property for the sum of $70,000.00 on the 
foregoing basis, chargeable to Kitsilano Neighbourhood Improvement 
Program, Implementation Fund Account #810/604. 

It is further, 

RECOMMENDED that the Supervisor of Property & Insurance be authorized 
to carry out necessary repairs to the stairs and eave troughs, up to 
the amount of $2,000.00 and Council appropriate this amount, chargeable 
to Implementation Fund Account No. 810/604, to be credited to 
Account Number 810/671. It is proposed to apply to the Commission 

for authority to increase rentals under either Section 37 or 28, or 
both simultaneously of the Landlord and Tenant Act to recoup the cost 
of renovations . " 


'Ihe City Manager RECOMMENDS that the foregoing recommendations of the 
Acting Supervisor of Property & Insurance be approved. 



PART REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


Noveml)er 13, 


1975 


A meeting of the Standing Committee of Council on Finance 
and Administration was held on Thursday, November 13, 1975, at 
1:30 p.m. in the No. 2 Committee Room, third floor. City Hall. 


PRESENT: Alderman Volrich (Chairman) 
Alderman Bowers 
Alderman Kennedy 
Alderman Marzari 
Alderman Sweeney 

ALSO 

PRESENT : Alderman Boyce 
Alderman Cowie 

CLERK: G. Barden 


RECOMMENDATION 

1. Capital Funds - Local 
Improvement Petitions 

The Committee had for consideration, a Manager's report dated 
October 29, 1975, (copies circulated) in which the City Engineer 
requested a commitment for a significant local improvement by 
petition program so that he could deal with some 300-350 petitions 
for street curbing and paving, residential lane paving and 
sidewalks in 1976. 

The City Engineer advised that there is a problem with timing 
due to the local improvement procedure and the planning and 
scheduling of work. Also, he would like to be able to advise 
the public when their petitions are likely to be honoured. 

The majority of the Committee felt that a comprehensive review 
of all Civic programs should be done by the Review Committee rather 
than by piecemeal. 

Following discussion, it was 

RECOr^MENDED that the Capital Program Review Committee be instruct 3d 
to keep the mid January deadline for establishing the scale of 
local improvement program in mind in their work. 


2 . Anti-inflation Program for Vancouver 

Due to time restrictions, this matter was deferred to the 
next meeting of the Committee. 


The meeting adjourned at approximately 3:30 p.m. 


* 


* 


* * 


* 



REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 

NOVEMBER 13, 1975 



A meeting of the Standing Committee of Council on Planning and 
Development was held on Thursday, November 13, 1975, in the No, 1 
Committee Room, Third Floor, City Hall, at approximately 3:35 P.M. 


PRESENT 


ALSO PRESENT: 


COMMITTEE CLERK; 


Alderman Bowers, Chairman 
Alderman Bird 
Alderman Cowie 
Alderman Harcourt 
Alderman Kennedy 

Alderman Boyce (Items 1 and 2) 

M. L, Cross 


RECOMMENDATION 

1, False Creek - Area 3 

Proposed Rail/Truck Terminal for B.C. Hydro 

The Committee considered the following: 

a) Report of the City Manager dated 6th November 1975 
forwarding a report of the Director of Planning of 
the same date. 

b) Letter dated 3rd October 1975 from the Chairman of 
the Vancouver City Planning Commission. 

c) Reports 2 and 3 prepared by B.C. Hydro's architects, 
Rhone and Iredale, on the B.C. Hydro Carrall Street 
Yards . 

(Copies of the above reports and letter are on file in the City 
Clerk's Office.) 

Present for the discussion were: 

B. C. Hydro J. Wilson 

I. Grant - Land Department 
C. Nash 

R. Newton - B.C. Hydro Rail 

W. Duncan - B.C. Hydro Transportation 

Rhone &. Iredale R. Iredale 

C . Mason 

C . P. Rail R. Hillings 

Mara.thon Realty J. Lowden 

Chinese Community J. Wai 

T. Mah 

V.C.P.C. G. Massey 


Mr. Iredale, with the aid of diagrams, outlined the proposed rail/ 
truck terminal and the effect current operations have on future 
development of the site, described the proposed programme for in- 
terim facilities based on the needs tabulated from the questionnaires 
distributed to participating City Departments, and identified con- 
flicting land uses of the site. 


Continued on Page 2. 
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COUNCIL CONSIDERATION 


-I. 1852, 1864 & 1872 West 3rd Avenue: 
Consolidation and Sale of Land 

The Supervisor of Property & Insurance reports as follows: 

"City Council, on July 9, 1970, when dealing with a 
report from Supervisor of Property & Insurance concerning 
the demolition of three houses on this 100' apartment 
site, authorized the demolition of 1872 West 3rd Avenue 
because of its poor condition. However, in light of 
correspondence from the Kitsilano Area Resources Council 
to City Council concerning the demolition of tliese houses, 
it was decided that a further report from the Board of 
Administration should be made concerning the status of the 
remaining two houses. 

The tenants of 1872 West 3rd Avenue have all relocated and 
this house has since been demolished. 

The property at 1852 West 3rd Avenue is now vacant and 
boarded up, as the tenants had been given notice to vacate 
because of non-payment of rent. Rental arrears total 
$500.00 as at July 31, 1970. The nature of the tenancies 
in this house has resulted in considerable physical dete- 
rioration. Prior to the tenants giving vacant possession 
to the City, they have removed or broken most of the windows 
in the house. The general rundown condition of the interior 
would require redecorating prior to new tenants taking 
possession. To prevent illegal occupancy, which has 
happened several times, and eliminate fire hazards, the 
rubbish has been removed and services have been cut off. 
The estimated cost of putting this house into a fair 
standard of living accommodation, reconnecting the ser- 
vices, repairing the back verandah, removing illegal 
partitions in the basement, and putting the plumbing 
into good order, would be in the realm of $5,000.00. 

1864 West 3rd Avenue is occupied by a woman and three 
children, who are on welfare. The rental is paid up to 
date by the Welfare Department and the house has been 
kept in fair condition, although there are problems with 
the furnace and kitchen stove not operating properly. 

The Director of Planning 's recommendation that the lands 
be released for sale by the City in the normal way was 
adopted by City Council June 16, 1970. Further to 
Council's action, the Director of Planning recommended 
that a condition of the sale of the lands would be 
removal of the three dwellings to permit consolidation 
of the site and dedication of two feet for lane widening 
purposes as necessary steps prior to the land being put 
on the open market. 

If Council wishes to attain this objective, it is recommended 
that the vacant house, 1852 West 3rd Avenue, be demolished 
immediately and the tenants in 1864 West 3rd Avenue be 
given notice to vacate by October 1, 1970, to enable the 
City to proceed with the sale of this apartment site. 
Assistance will be given to the tenants to find alterna- 
tive accommodation." 

Tour Board 

Submits the above report to Council for Consideration. 

'Circulated for the information of Council is a letter from Mrs. 
Marcia Stone, tenant living at 1864 West 3rd Avenue) 
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Mr, Iredale pointed out that a letter dated 6th October 1975 from 
Mr. J. Wilson, Executive Director - B.C. Hydro, to Mr. R, Spaxman, 
Director of Planning, forms part of Report 3 and advises that the 
proposed rail facility is intended to be of a temporary nature. 
The letter states in part: 

" Since you and your colleagues have beea very kind in 
collaborating with us on our planning for the Carrall Yards area, 
I thought I should give you one reassurance which inight be of help. 

I gather that some understandable skepticism has been 
expressed regarding our stated intention to reestablish' our present 
pool car operations in the Carrall Yards area for only a ten year 
period. I want to reassure you that this is a serious intention which 
was made quite clear to and approved by the Hydro Board many 
months ago. 

In establishing this policy we were very well aware of the 
significance of the Carrall Yards area for the redevelopment plans 
for the east end of False Creek. Our decision to permit a ten year 
development in the southern part of our holdings was made in the 
light of two conditions. The first was our knowledge that many of 
the properties at the east end of False Creek are governed by 
leases which have as much as fifteen years still to run. From this 
we concluded that a ten year development of the Carrall Yards would 
not obstruct the development of the area. The second point was that 
we plan to remove our pool car operations to points nearer the geo- 
graphical center of the metropolitan area, but we need time in which 
to do this and a tea year period would give us ample time for the 
planning and execution of such a move. 

I might add as a foot note that we have been assured ihat 
even a ten year development would be economic from our point of 
view. 


I hope that these assurances will convince you that v^e 
mean what we say when we propose a short-term development and 
that also v/e are taking a broad view of our responsibilities towards 
the proper development of the city. " : 

The Chairman advised that the Mayor had received the following 
letter dated 6th November 1^75 from Mr. Thomas Mah, Chairman of 
the Chinatown Historic Area Planning Committee, expressing con- 
cern over the proposed development: 

" The Chinatown Historic Area Planning Committee is extremely concerned 
over the recent developments that are proposed around the contemplated 
Chinese Cultural Centre site. It has come to this Committee's 
attention that a major rail yard and warehousing proposal by B.C. 
Hydro will greatly affect a significant portion of the Chinese Cultural 
Centre's proposals, i.e. the East End Lake and Park, as v/ell as the 
general Chinatown Historic Area. To complicate this issue further, 
there have been studies for a Light Rail Transit Line, plus proposal 
for a by-pass road, plus an on-going planning process of False Creek 
"Area Three". It would seem that the above issues are occurring 
simultaneously but in isolation from one another. We find this situ- 
ation to be totally unacceptable for Chinatown. 


Continued on Page 3 . 
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"It is also our understanding that the Chinese Cultural Centre is actively 
engaged in discussions with yourself, the Provincial and Federal Govern- 
ments, in negotiating the necessary lands and funds to realize their 
goals. The above issues would surely jeapardize their opportunities, 
unless some action is brought forth to resolve the confusion. 

The Chinatown Historic Area Planning Committee would therefore recommend 
to you the following two pointsof action. 

o Encourage a delay in further planning and development of 
the proposed B.C. Hydro scheme until all information has 
been collected and the various interest groups have had 
the opportunity to make their assessments. 

o Organize a working committee of all participants involved 
in this issue. The members might include representatives 
from the Municipal Government, Provincial Government, 

Federal Government, the Regional District and the 
local Chinatown groups, i.e. a member of the Chinese 
Cultural Centre and a member from the Area Planning 
Committee. The mandate of this Committee would be 
to resolve the complex of planning issues surrounding 
this area. 

We know that these concerns must be dealt with immediately and we trust 
that you will come to some decisions shortly. We v/ould be pleased to 
hear from you should you have further thoughts on this matter. " 

Mr. J. Wai also expressed concern that the Chinese Cultural Centre 
had not been contacted re the proposed development. 

Messrs. R. Spaxman, Director of Planning, and A. Malczewski, Plan- 
ning Department, advised of the areas of concern to the Planning 
Department as contained in their report dated 6th November 1975 
and stated they did not feel that all the affected parties had been 
notified. B.C. Hydro did not meet with the parties on a communal 
basis — but individually. The Planning Department feels there 
should be a task force of all involved to resolve the conflicts. 

Mr. W. Curtis, City Engineer, advised that from a transportation 
point of view the various agreements and resolutions Council has 
more or less committed itself to, i.e. south bypass, Provincial 
Government Lagoon proposal, possibly may be met by this scheme. 

Mr. Spaxman advised that the Planning Department was also working 
under Council 's direction with respect to removal of warehousing 
uses and rail in the eastern end of False Creek. Although this 
proposal appears to give the City an opportunity to link streets, 
after further study perhaps another routing could be found, 

Mr. R. Hilling of C.P. Rail stated they had no real objections to 
the proposed development. 

Mr. J. Lowden of Marathon Realty advised they are working with 
C.P. Rail to phase out rail in the Downtown and hoped that develop- 
ment of this temporary facility would not slow down C. P. Rail in 
its efforts to find a more regionally acceptable area for their 
facilities. Any decision made on rail east of Cambie Street would 
have an effect on their area west of Cambie Street. 


Continued on Page 4. 
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Mr. G. Massey, representing the Vancouver City Planning Commission, 
advised that he would like Rhone 8s Iredale to present their develop- 
ment proposals to the next meeting of the Commission. 

After further discussion, the Committee 

RECOMMENDED 


A. THAT the report of the City Manager dated 
November 6th, 19 75 forwarding a report of 
the Director of Planning of the same date, 
the letter of the Vancouver City Planning 
Commission dated October 3rd, 19 75 and the 
reports submitted by Rhone and Iredale on 
the B.C. Hydro Carrall Yards be received 
for information. 

B. THAT Rhone and Iredale, in consultation with 
the Director of Planning, meet with the 
Vancouver City Planning Commission, Marathon 
Realty and the Chinese Community Groups 

C. THAT consideration of this matter be deferred 
until the Council meeting of December 9th, 

19 75 at which time the following information 
should be available: 

- input from the Vancouver City Planning 
Commission, Marathon Realty and the 
Chinese Community Groups 

- status report from the City Engineer 
on the Rail Rationalization and Urban 

Goods Movement Studies 

- assurance from B.C. Hydro that the 
facilities will be removed in ten years. 


INFORMATION 

2 . Area 5 Plan - False Creek 

The Committee considered a draft report of the Director of Planning 
dated 6th November 1975 which was submitted to the Committee at this 
time in draft form for information only as it was felt the Committee 
should be aware of the conclusions with respect to Area 5 in their 
deliberations with respect to Area 3. 

The Committee 

RESOLVED 

THAT the draft report of the Director of Planning 
dated 6th November 1975 be received. 


Continued on Page 5. 
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INFORMATION 


3 . Status of Outstanding Rezoning Applications 

Mr. H. W. Gray, Zoning Planner, and Mr. H. Schesser, Group Leader - 
Zoning Administration, distributed a status report (copy circulated) 
of outstanding rezoning applications, indicating the date applica- 
tions were filed and proposed dates for submission to Vancouver City 
Planning Commission, Council and Public Hearing. 

The Committee felt that an updated status report should be avail- 
able each month. 

RESOLVED 

THAT the status report of outstanding rezoning applications 
be received and the Director of Planning be instructed to 
submit a status report each month to the Committee. 


4 . False Creek Land Bridges 

Mr. E. D. Sutcliffe, False Creek Project Manager, advised that 
Hawthorn, Mansfield, Towers, Architects, had prepared a draft 
report dated 31st October 1975 on the False Creek land bridges. 
The report has been distributed to members of the False Creek 
Steering Committee, which includes representatives of the Fairview 
Slopes, Planning, Engineering and Social Planning Departments who are 
currently making an appraisal of the plan. When the appraisal is 
completed, a joint Development Group/Planning/Engineering/Social 
Planning report would be presented to the Committee. 

Mr. H. Hawthorn advised that the consultant's terms of reference 
were to prepare bridge design concepts for the Laurel and Spruce 
Streets locations as indicated in approved development plans for 
Area 6 of False Creek, i.e. a major land bridge of significant 
width at Laurel Street and a minor pedestrian crossing at Spruce 
Street . 

With the aid of drawings, Mr. Hawthorn described the 60' bridge 
crossing at Laurel which includes provision for 80 parking spaces 
for visitors to the major destination park, and the narrower 
Spruce Street crossing. He also outlined the development 
options of the 1.3 acres of City-owned land at Laurel between 
6th and 7th Avenues. 

Funding of $1,077,000.00 would come from the front end expenditure 
budget for False Creek. Any costs above this amount would have to 
be recovered by leasing land for residential/commercial development. 

RESOLVED 

THAT the verbal progress report by the consultant 
be received . 


The meeting adjourned at approximately 5:40 P.M. 

FOR COlfNCIl ACTION SEE PAGE(S) 
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CITY OF VANCOUVER 
SPECIAL COUNCIL - NOVEMBER 27, 1975 
PUBLIC HEARING 

A Special Meeting of the Council of the City of Vancouver 
was held on Thursday, November 27, 1975, at 7:40 p.m., in the 
Auditorium of Templeton Secondary School, 727 Templeton Street, 
for the purpose of holding a Public Hearing to amend the 
Zoning and Development By-law. 

PRESENT: Mayor Phillips 

Aldermen Bird, Bowers, Cowie, Harcourt, 
Marzari, Rankin and Sweeney 

ABSENT: Alderman Boyce 

Alderman Kennedy 
Alderman Volrich 

CLERK TO THE COUNCIL : M. Kinsella 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Bowers, 
SECONDED by Aid. Harcourt, 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair, to consider proposed amendments to 
the Zoning and Development By-law. 

- CARRIED UNANIMOUSLY 

1. S/E Corner of Venables 
and Renfrew Streets 

An application has been submitted by Mr. Ross Ritchie, 
Architect, on behalf of the B.C. Housing Foundation, to rezone 
Lot 1, Block 2, NW% Section 24, T.H.S.L. being the S/E corner 
of Venables and Renfrew Streets, from (RS-1) One Family Dwelling 
District to (CD-I) Comprehensive Development District. 

The CD-I By-law will restrict the form of development as 
follows : 

USES : Senior Citizens Housing Development (including dwelling 

and sleeping units) and Customarily Ancillary uses, 
including off-street parking. 

FLOOR SPACE 

RATIO: Shall not exceed 0.75 

HEIGHT : Shall not exceed 3 storeys nor 35 feet measured from 
the average building grade of Venables Street as 
determined by the City Engineer. 

OFF-STREET 

PARKING: One off-street parking space shall be provided for 
every 6 units. 

AND subject to the following: 

That the detailed scheme of development be first 
approved by the Director of Planning following further 
advice from the Urban Design Panel having due regard for 
overall design, provision and maintenance of landscaping, 
provision and maintenance of vehicular ingress and egress, 
off-street parking areas, outdoor space and conditions of 
Council approved on January 22, 1974. 

The application was approved by the Director of Planning and 
the Vancouver City Planning Commission. 

cont'd. . . . 
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S/E Corner of Venables and 
Renfrew Streets (cont'd) 

Mr. W. Gray, Zoning Planner, briefly outlined the proposal 
for the information of Council. 

Mr. Jeff Lowther, representing Hastings-Sunrise Action Council 
and the Hastings-Sunrise Resource Board, spoke in favour of the 
development. He also asked Council that when RS-1 areas are being 
rezoned, careful consideration be given to the nature of the 
replacing development. 

MOVED by Aid. Harcourt, 

THAT the rezoning application be approved. 

- CARRIED UNANIMOUSLY 

(At this point in the proceedings. Aldermen Boyce, Kennedy 
and Volrich joined the meeting) 

2. E/S of Semlin Drive between Triumph 
Street and the Lane South of Pandora 

An application has been submitted by Mr. Daniel Vanin on 
behalf of the Greater Vancouver Regional District, to rezone 
Lots 1-3 & 14-16, Block 29; Lots 1-3, Block 36, all in D.L. 184, 
being the east side of Semlin Drive between Triumph Street and 
the lane south of Pandora Street, from (C-2) Commercial District 
and (RI4-3) Multiple Dwelling District to (CD-I) Comprehensive 
Development District. 

The CD-I By-law will restrict the form of development as 
follows : 

USES; Townhouses and Apartments and Customarily Ancillary 

uses including off-street parking. 

FLOOR SPACE 

RATIO: Shall not exceed 0.80 on each site. 


HEIGHT ; Shall not exceed two storeys plus a basement. 
OFF-STREET 

PARKING; Each site shall provide 14 off-street parking spaces or 
a minimum of 1.28 spaces per unit. 

AND subject to the following; 

That the overall detailed scheme of development to be 
approved by the Director of Planning having particular 
regard for the overall design, provision and maintenance 
of landscaping, provision of useable outdoor space, 
suitable garbage collection facilities and off-street 
parking. 

The application was approved by the Director of Planning and 
the Vancouver City Planning Commission. 

The Zoning Planner outlined the proposed Development. 

Mr. S.J. Mason, Terminal City Iron Works Ltd., asked for 
clarification of the City's intentions with respect to further 
expansion of their industry on Block 37, which is directly adjacent 
to some of the property being considered for rezoning. It was 
suggested that Terminal City Iron Works Ltd. , submit a development 
permit application detailing their expansion proposals to enable 
the Planning Department to give this matter due consideration. 


cont'd. 
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E/S of Semlin Drive between Triumph 
Street and the Lane South of Pandora 
(cont'd) 


Mr. W. Casson spoke on behalf of the applicant and urged 
approval of the application. 

Mr. J. Lowther asked what guarantees could be given that 
the proposed development can accommodate people of low and middle 
incomes . 

Mr. J. Weyman, Grandview-Woodlands Community Resource Board, 
urged the City to become involved in building more developments 
of this type. 

Mr. P. Kennedy, operator of an industry in the area, spoke 
in support of the rezoning. 

A resident of the area expressed the hope that in the future. 
Council will consult the Grandview-Woodlands Planning Committee 
before undertaking any future rezoning in this area. 

MOVED by Aid. Harcourt, 

THAT the rezoning application be approved. 

- CARRIED UNANIMOUSLY 

3. E/S of Semlin Drive between Triumph 

Street and the Lane North of Hastings 

An application has been submitted by the Director of Planning 
to rezone Lots 1 & 16, Block 29; Lots 1 & 16, Block 36; Lot 1, 
Block 39; all in D.L. 184, being the east side of Semlin Drive 
between Triumph Street and the lane north of Hastings Street, 
from (C-2) Commercial District to (RM-3) Multiple Dwelling District. 

The application was approved by the Director of Planning 
subject to the following: 

(a) That Lot 1, Block 39, D.L. I84 located at the S.E. 
corner of Semlin Drive and Franklin Street (developed 
as a restaurant) NOT be rezoned from (C-2) Commercial 
District to (RM-3) Multiple Dwelling District; and, 

(b) Should the rezoning of Lots 1 & 16, Block 29 and Lot I, 
Block 36, All of D.L. 184, be approved by Council to 
(CD-1) Comprehensive Development District, as part of 
the G.V.R.D. family housing application [(a) noted 
above], then no action need be taken in rezoning the 
above-noted lots from (C-2) Commercial District to 
(RM-3) Multiple Dwelling District. If Council does 

not approve G.V.R.D. 's application to rezone the above- 
noted lots to (CD-l) Comprehensive Development District, 
then it is recommended that they be rezoned from (C-2) 
Commercial District to (RM-3) Multiple Dwelling District; 
and, 

(c) That Lot 16, Block 36, D.L. I84 be rezoned from (C-2) 
Commercial District to (RM-3) Multiple Dwelling District 
be approved. (N.E. corner of Franklin Street and Semlin 
Drive ) . 

The application was also approved by the Vancouver City 
Planning Commission. 

It was noted with respect to (b) above, that in approving the 
previous rezoning application, this matter has been resolved. 


cont'd. 
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E/S of Semlin Drive between Triumph 
Street and the Lane North of Hastings 
(cont'd) 


MOVED by Aid. Rankin, 

THAT the following applications of the Director of Planning 
be approved: 

(a) That Lot 1, Block 39, D.L. 184, located at the S/E 
Corner of Semlin Drive and Franklin Street not be 
rezoned from (C-2) Commercial District to (RM-3) 
Multiple Dwelling District; 

(b) That Lot 16, Block 36, D.L. 184, be rezoned from 
(C-2) Commercial District to (RM-3) Multiple Dwelling 
District (N/E Corner of Franklin Street and Semlin 
Drive) . 


MOVED by Aid. Harcourt, 
SECONDED by Aid. Cowie , 

THAT the report of the Committee of the Whole be adopted, 
and the Director of Legal Services be instructed to prepare and 
bring in the necessary amendments to the Zoning and Development 
By-law. 


- CARRIED UNANIMOUSLY 


MOVED by Aid. Cowie, 

THAT the Committee of the Whole rise and report. 


- CARRIED UNANIMOUSLY 


- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 8:10 p.m. 


* * * * * 


The foregoing are Minutes of the Special Council Meeting 
(Public Hearing) of November 27, 1975, adopted on 
December 9, 19 75. 



MAYOR 



CITY CLERK 


CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, December 2, 1975, in the Council Chamber, 
commencing at 2:00 p.m. 

PRESENT: Mayor Phillips 

Aldermen Bird, Bowers, Boyce, Cowie, Harcourt, 
Kennedy, Marzari, Rankin, Sweeney and 
Volrich 

CLERK TO THE COUNCIL: D. H. Little 


PRAYER 


The proceedings in the Council Chamber were opened with 
prayer offered by the Civic Chaplain, Dean O'Driscoll of Christ 
Church Cathedral. 

ACKNOWLEDGEMENT 

The Mayor acknowledged the presence in the Council Chamber 
of students from Magee Secondary School, under the direction of 
their teacher, Mrs. Garvin. 

'IN CAMERA' MEETING 

The Council was advised that there were matters to be 
considered 'In Camera' later this day. 

ADOPTION OF MINUTES 

MOVED by Aid. Bird, 
SECONDED by Aid. Sweeney, 

THAT the Minutes of the Special Council Meeting (Public Hearing) 
of November 20, 1975, together with the Minutes of the Regular Council 
Meeting of November 25, 1975, (with the exception of the 'In Camera' 
portion) , be adopted. 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Bowers, 
SECONDED by Aid. Sweeney, 

THAT this Council resolve itself into Committee of the 
Whole, Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 


UNFINISHED BUSINESS & DELEGATIONS 

1. Rezoning Application - 

1855-95 West 10th Avenue 

Council on November 25, 1975, deferred consideration of a 
Manager's report dated November 21, 1975, regarding a rezoning 
application for 1855-95 West 10th Avenue, pending the hearing 
of a delegation as requested. 

Mr. P. McNaughton appeared before the Council this day 
speaking in support of the application to rezone the properties 
from RT-2 (Two-Family Dwelling District) to RM-3 (Multiple Dwelling 
District) . 

The Zoning Planner, with the aid of a map, described the 
zoning in the area and advised Council on what would be permitted 
under the present zoning. 


cent ' d. 
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UNFINISHED BUSINESS & DELEGATIONS (cont'd) 

Rezoning Application - 1855-95 
West 10th Avenue (continued) 

MOVED by Aid. Cowie, 

THAT the recommendation of the City Manager as contained in 
his report of November 21, 1975, be adopted, and therefore, the 
application to rezone be not approved. 

- CARRIED UNANIMOUSLY 

2. Flower Vending Kiosk - 
Mr. W. Kostyk 


City Council on November 25, 19 75, deferred consideration of 
a City Manager's report dated November 21, 1975, regarding 
flower vending kiosks, pending the hearing of a delegation from 
Mr. Kostyk as requested. 

Mr. Kostyk advised Council of his present financial status 
and requested exemption from the design standards for at least 
five of his kiosks until he could afford conversion to the City's 
design standards. 

MOVED by Aid. Rankin, 

THAT Mr. Kostyk be granted exemption from the City's kiosk 
design standards for a period of one year in respect of his kiosk 
located outside the Vancouver General Hospital. 

- Carried 

(Alderman Boyce opposed) 

MOVED by Aid. Sweeney in amendment, 

THAT the figure 'one' in Alderman Rankin's motion be struck, 
and the figure 'two' be inserted in lieu thereof. 

- LOST 

(Aldermen Bird, Bowers, Boyce, Cowie, Harcourt, Marzari, 
Rankin, Volrich and the Mayor opposed) 

The amendment having lost, the motion by Alderman Rankin was 
put and CARRIED. 

CITY MANAGER'S AND OTHER REPORTS 

Report of Client's Committee re Space 
Requirements of Vancouver Police 
Department (November 27, 1975) 


The Council considered this report which contains five 
clauses identified as follows: 

CI. 1: Renovations to Oakridge Sub-Station 

Cl. 2: Renovations to the Existing Public Safety 

Building, 312 Main Street 
Cl. 3: Annex Building at 312 Main Street 
Cl. 4: Communications Centre 
Cl. 5: Exterior Facade of 312 Main Street 

Deputy Chief Stewart, who was present, and Mr. Harrison, the 
Architect of the project, answered questions put by members of 
Council in further explanation of the report. 

The City Manager drew Council's attention to a resolution of 
the Committee contained on page 3 with reference to temporary 
accommodation which may be required during renovations, and advised 
that additional costs can be expected in this regard. 

The Council took action as follows: 


cont'd. 
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Board of Administration, August 1970 .... (PROPERTIES) . 


PART II 


SALES 


5. RECOMMENDED that the following application to purchase received 

by the Supervisor of Property and Insurance be approved under the terms 
and conditions set down by City Council. 

Re: Lot 30, Blocks 1 & 8, D.L. N^^ 339, Plan 13308 
S/S I|-8th Avenue between Tyne & Boundary Road 


NAME 


LOT APPROX.SIZE SALE PRICE 


TERMS 


CONDITIONS 


Derek John Smith 

& 30 
Barbara Ann Smith 


1^8.12 ' City This sale subject 

i;5' X 158.02 ' $13,000.00 Terms to the following 

@ 9-3A^ condition - P.U. 

Easement S.IO' of 
¥.5' . 


6. RECOMMENDED that the following application to purchase received 

by the Supervisor of Property and Insurance be approved under the terms 
and conditions set down by City Council. 

Re: Lot 15, Blocks 1 & 8, D.L. 339, Plan 13303 
Sit: i|.8th Ave. between Tyne & Boundary Rd. 
Southeast Sector 


NAME 


Mate Zrno 


LOT APPROX.SIZE SALE PRICE 
15 i;0' X 157.60' $12,000.00 


TERMS 

City 
Terms 
@ 9-3/i|^ 


7. RECOMMENDED that the following offers received by the Supervisor 

of Property and Insurance be approved under the terms and conditions set 
down by City Council :- 

Re: Lot 96, D.L. 663 

Sit: S/S i4-7th Avenue between Ross & Elgin 


NAME 


Krause Bros. 
Construction 
Ltd. 


Re 


LOT 


96 


APPROX.SIZE SALE PRICE 
8.37 ' 111.1^3 ' $11,200.00 


0' 


117.71' 


TERMS 

City 
Terms 
@ 9-3A^ 


Lot 99, 105-108, D.L. 663 

Sit: E/S Elgin Street South of Jl5th Ave. 


NAME 


LOT 


APPROX.SIZE SALE PRICE 


TERMS 


Krause Bros. 
Construction 
Ltd. 


99 1^5.29 ' lil2 . 67 ' $10,900.00 City 
i;7 . 09 ' ^ 13^4-. 84' Terms 

@ 9-3A^ 


CONDITIONS 

This lot known 
to contain peat 
and no guarantee 
given to soil 
stability. 


CONDITIONS 

This lot known 
to contain peat 
and no guarantee 
given to soil 
stability. P.U. 
Easement E.IO' 
of S.5'. 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Report of Client's Committee re Space 
Requirements of Vancouver Police Depart- 
ment (November 27, 1975) (continued) 

Clauses 1 to 4 

MOVED by Aid. Bowers, 

THAT the recommendations of the Client's Committee contained 
in Clauses 1 to 4 be approved. 

- Carried Unanimously 

MOVED by Aid. Kennedy in amendment, 

THAT recommendation (d) contained in Clause 2 regarding a 
request for a status report of the City Firehall at Cordova and 
Gore Street, be deleted. 

- LOST 

(Aldermen Bird, Bowers, Boyce, Harcourt, Rankin, Sweeney, 
Volrich and the Mayor opposed) 

The amendment having lost, the motion by Alderman Bowers 
was put and CARRIED UNANIMOUSLY 

Exterior Facade of 312 Main 
Street (Clause 5) 


MOVED by Aid. Rankin, 

THAT the proposal of the Architects for external treatment 
of the Public Safety Building at an estimated cost of $150,000, 
be not proceeded with. 

- CARRIED 

(Aldermen Cowie and Kennedy opposed) 

MOVED by Aid. Cowie, 

THAT external treatment to the Public Safety Building at 
the street level, as proposed by the Architects, be approved up to an 
amount of $100,000, and the Client's Committee and the Director 
of Finance report with respect to the source of funds. 

- LOST 

(Aldermen Bowers, Harcourt, Marzari, Rankin, Sweeney, 
Volrich and the Mayor opposed) 

Police Department Renovations 
and Construction - Financing 

The Council noted the following report of the City Manager 
dated December 1, 19 75, regarding the financing of the Police 
Department renovations and construction: 


"The Director of Finance reports as follows: 

'The following report is submitted concurrently with the 
report of the Client's Conmittee Re: Space Requirements of Vancouver 
Police Department, The Client's Committee met on November 27th and 
recommended in part that the Director of Finance report on the financial 
aspects of their recommendation. 

The following summary shows the estimated costs, as recommended 
by the Client's Committee and the funds available and source of additional 
funds required. 


cont'd. 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Police Department Renovations 
and Construction - Financing 
(continued) 

FUNDING FOR SPACE REQUIREMENTS - POLICE DEPARTMENT 
Estimated Costs 

Est. Cost A ppropriated Balance Required 

Oakridge $ 292,000 — $ 292,000 

Communications Centre 466,000 $425,000 41,000 

Police Annex 3,127,000 — 3,127,000 

312 Main (Renovations) 3,992,000 ~ 3,992,000 


Estimated Total $7,877,000 $425,000 $7,452,000 

Source of Funds 

1971-1975 Five Year Plan Funds (From Revenue) $ 500,000 

Sale of Courts Furniture & Equipment / $223,746 
1975 Supplemental Capital i 51,000 

{ $274,746 

Less: Appropriated for increase! 

in Communications Centre $95,000 
Appropriated for 

consultants costs, etc. , 

to date 40,746^ 135,746 : 139,000 


Available in unappropriated funds for Police renovations $ 639,000 
Add: Sale of Provincial Court House (222 Main) 6,000,000 

$6,639,000 

* Balance required in 1976 Capital Budget from revenue 813,000 


$7,452,000 


* Note: The 1976/81 Capital Program included: 

$500,000 - Police renovations (additional) 
250,000 - Oakridge expansion 


$750,000 

813,000 - Required for Client's Committee recommendation 


$ 63,000 - Increase in 1976 Capital Budget from revenue 

If City Council approves the recommendations of the Client's 
Committee then City Council should approve the following recommended 
source of funds: 


1. That the source of funds estimated at $292,000 for the 
addition at Oakridge be provided from the available 
balance of unappropriated funds. 

2. That the increase in construction costs at the Communications 
Centre estimated at $41,000 be provided from the available 
balance of unappropriated funds. 

3. That the construction of the Police Annex and the 
renovations to the Police building at 312 Main Street 
estimated to cost $7,119,000 ($3,127,000 & $3,992,000) be 
provided as follows: 

(a) Balance of unappropriated funds 
(subject to amounts approved in 

#1 and #2 above) $ 306,000 


cont ' d. 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Police Department Renovations 
and Construction - Financing 
(continued) 


(b) Funds from the sale of the Court 

House to the Provincial Government 6,000,000 

*(c) 1976 Capital Budget from revenue 813,000 

$7,119,000 

* Any reduction or increase in costs by City Council would 
change the requirement. 

The Director of Finance submits the foregoing report for the 
information of City Council and subject to any approval by City Council 
of the recommendation of the Client's Committee, recommends that the 
financing be approved as recommended above.' 

The City Manager submits the foregoing report for the information 
of City Council and notes the recommendations of the Director of Finance 
on Source of Funds. " 

MOVED by Aid. Vol rich, 

THAT recommendations 1 to 3 contained in the foregoing City 
Manager's report be approved, after amending recommendation 3(c) 
to read as follows: 

"3(c) 1976 and/or 1977 Capital Budget from revenue $813,000." 

- CARRIED UNANIMOUSLY 
UNFINISHED BUSINESS & DELEGATIONS (cont'd) 

3 . Seagate Manor 

Council on November 25, 1975, deferred for consideration, a 
report of the City Manager dated November 21, 1975, regarding 
Seagate Manor. A subsequent report from the City Manager dated 
November 28, 1975, was noted as follows: 

"The following report is received from the Director of 
Finance : 

'Until such time as the review of capital funds indicates 
whether or not there is another potential source of 
funds, I recommend that Council approve the provision 
of $255,265.06 from Revenue Surplus to reimburse 
Point Grey Road Acquisition capital funds for the 
cost of Seagate Manor. If a review of capital funds 
indicates a better source, I will so report to 
Council. ' 

Your City Manager RECOMMENDS the approval of the recommendation 
of the Director of Finance." 

Commissioner Brown, Chairman of the Park Board, was present, 
addressed the Council and stated the Park Board's position with 
respect to Seagate Manor. 

The Council also discussed other City-owned premises adjoining 
and in the area of Seagate Manor. 

MOVED by Aid. Har court, 

THAT, pursuant to the Park Board's request, the City-owned premises 
at 2823-25, 3225 and 3235 West Point Grey Road, with the exception of 
Seagate Manor, be turned over to the care, custody and management of 
the Park Board. 

- CARRIED 

(Aldermen Bird, Boyce, Rankin and Sweeney opposed) 


cont ' d. . . . 
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UNFINISHED BUSINESS & DELEGATIONS (cont'd) 

Seagate Manor 
(continued) 

MOVED by Aid. Volrich, 

THAT the reports of the City Manager dated November 21st and 
28th, 1975, be received and a further report be submitted by the 
City Manager, giving information on the operation costs of Seagate 
Manor and potential rentals. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Boyce, 

THAT the portion of Council's resolution of November 18, 1975, 
wherein Council expressed its intent to use Seagate Manor for 
residential purposes for 15 years, be rescinded. 

- LOST NOT HAVING RECEIVED 
THE REQUIRED MAJORITY 

(Aldermen Bird, Harcourt, Kennedy, Marzari, Rankin, 
Sweeney and Volrich opposed) 


The Council recessed at approximately 4:00 p.m. and following 
an 'In Camera' meeting in the Mayor's Office, reconvened in open 
session in the Council Chamber at approximately 4:20 p.m. 


Meeting with the Hon. Barney Danson, 
Minister of State for Urban Affairs 

The Mayor advised that the Hon. B. Danson will be meeting with 
him at City Hall on Thursday, December 4, 1975, at 10:00 a.m. 
regarding the U.N. Conference, and therefore invited all members 
of Council to meet with the Minister. 


4. Habitat Conference - 
Police Costs 


MOVED by Aid. Rankin, 

THAT the motion respecting police costs for the Habitat 
Conference which was deferred at the last meeting of Council, 
be deferred a further week in view of the forthcoming meeting 
with the Hon. B. Danson. 

- CARRIED UNANIMOUSLY 

5. Heritage Designation - 
Lord Strathcona School 

MOVED by Aid. Bird, 

THAT the matter of heritage designation of Lord Strathcona 
School be deferred until December 9, 1975, pending the hearing 
of a delegation from the School Board as requested. 

- CARRIED UNANIMOUSLY 

COMMUNICATIONS OR PETITIONS 

1. Request for City to Sponsor 
Luncheon for I.A.T.A. Convention 

MOVED by Aid. Bowers, 

THAT the request of CP Air for the City to host a luncheon 
during the International Air Transport Association's convention 
next year, be received, and therefore no action be taken. 

- CARRIED UNANIMOUSLY 

2. Neighbourhood Pub at 
6069 West Boulevard 

MOVED by Aid. Rankin, 

THAT a representation to Council from Shaughnessy Apartments 
Limited, opposing a neighbourhood pub at 6069 West Boulevard, be 
granted. 

- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIONS (cont'd) 


3 . Fire Boat 

Under date of November 27, 1975, the Mayor submitted the 
following memorandum concerning a meeting to discuss the future 
of the Fire Boat: 

"I have had a conversation with Mr. Fred Spoke, Port 
Manager, who indicates that he would be prepared to 
discuss the future of the fire boat with Council. 
It must be understood that this would not indicate 
any commitment by Mr. Spoke. 

I recommend that Alderman Volrich and Alderman Bird 
form a committee of two to meet with Mr. Spoke to 
discuss the future of the fire boat." 

The Mayor also recommended at this time that Commissioner Ryan 
be added to the Committee and the Committee be given power to add 
additional members as necessary. 

MOVED by Aid. Harcourt, 

THAT the foregoing recommendations of the Mayor be approved. 

- CARRIED UNANIMOUSLY 

4 . Provincial Government Grant 

The Council noted the following letter from the Minister of 
Municipal Affairs dated November 24, 1975: 


"At the recently concluded Session of the Legislative Assembly, 
the provincial government introduced a major new programme of revenue 
sharing with British Columbia's municipalities. This programme was 
embodied in the Natural Gas Revenue Sharing Act, whose single most 
important provision called for a provincial grant based on the relative 
operating costs of each municipality. It is my privilege to enclose 
with this letter a cheque in the amount of $2,494,996.00 for the 
calculated resource grant to which your municipality is entitled. 

The entire revenue sharing programme, including the calculated 
resource grant, was designed in consultation with the Union of British 
Colvmibia Municipalities. The grant based on operating costs is important 
not only because of size of the sums being distributed, but also because 
it takes into account the actual spending patterns of the province's 
municipalities. In this manner the calculated resource grant should help 
to reduce the financial burdens associated with size and growth. 

The Natural Gas Revenue Sharing Act is a significant precedent 
in provincial-municipal relations. I am confident that its benefits will 
improve the quantity and quality of provincial financial assistance to 
local government." 


MOVED by Aid. Bird, 

THAT the foregoing letter from the Minister of Municipal 
Affairs, be received. 

- CARRIED UNANIMOUSLY 
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A. MANAGER'S GENERAL REPORT 
NOVEMBER 28, 19 75 


Works & Utility Matters 
(November 28, 1975) 

Closure of Portion of Lane South of 
47th Avenue, East of Dunbar Street 
(Clause 1) 


MOVED by Aid. Harcourt, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 

Building & Planning Matters 
(November 28, 1975) 


The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Development Permit Application #67892 and #71318 
3200 East 54th Avenue (Champlain Mall) 

Cl. 2: Strata Title Application - Conversion 
1575 Beach Avenue 

Cl. 3: 756 West 13th Avenue - Fire Damage 

The Council took action as follows : 

Development Permit Application #67892 
and #71318-3200 East 54th Avenue 
(Champlain Mall) (Clause 1) 


MOVED by Aid. Marzari, 

THAT this Clause be deferred for one week pending further 
report from the Director of Planning on the aspect of child 
minding facilities in the project and the reaction of the Community 
Care Facilities Group. 

- CARRIED UNANIMOUSLY 

Strata Title Application - Conversion 
1575 Beach Avenue (Clause 2) 


In considering this Clause, Mr. Trowbridge, on behalf of N.B. 
Cook Corporation Limited, addressed the Council in support and in 
explanation of the application. 

Discussion ensued with respect to Council's original 
intention and interpretation of the Strata Titles Policy and it 
was suggested that clarification of the policy should be considered. 

MOVED by Aid. Kennedy, 

THAT this Clause be deferred for two weeks and, in the meantime, 
the Director of Social Planning submit a further report in respect of 
the attitude of the occupants of 1575 Beach Avenue. 

- CARRIED 

(Aldermen Bowers and Sweeney opposed) 

756 West 13th Avenue - 
Fire Damage (Clause 3) 

MOVED by Aid. Bird, 

THAT the recommendation of the City Manager contained in this 
Clause be approved. 

- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Licenses & Claims Matters 
( November 28, 1975) 


Request for By-law Amendment 
(Clause 1) 


MOVED by Aid. Bird, 

THAT this Clause be deferred pending the hearing of a delegation 
from John Taylor Associates, as requested. 

- CARRIED 

(Aldermen Boyce and Marzari opposed) 

Finance Matters 
(November 28, 1975) 

Revision of the Water Works By-law 
No. 4848, Fee Schedules "A" & "G" 
(Clause 1) 


MOVED by Aid. Rankin, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 


Personnel Matters 
(November 28, 1975) 

The Council considered this report which contains three 
clauses identified as follows: 

Cl. 1: Staffing: Urban Design Panel 

CI. 2: Leave of Absence Without Pay - Mr. R.E. 

Matthews and Mr. D.W. Fletcher 
Cl. 3: Salary - Police Physician 

The Council took action as follows: 

Clauses 1 to 3 

MOVED by Aid. Marzari, 

THAT the recommendations of the City Manager contained in 
Clauses 1, 2 and 3 be approved. 

- CARRIED UNANIMOUSLY 

Property Matters 
(November 28, 1975) 

The Council considered this report which contains five clauses 
identified as follows: 

Minaki Lodge - Lease Arrangements - 1138 Nelson 
McLaren Electric Building, 2151 Burrard Street 
Lease of portion (2,160 sq. ft.) of second floor 
Acquisition of 5370 Elgin Street for Widening of 
37th Avenue between Fraser and Inverness 
License to Occupy fior Parking Purposes to 
Johnston Terminals Ltd. 
Sale of Properties 

The Council took action as follows: 

Minaki Lodge - Lease Arrangements 
1138 Nelson (Clause 1) 

MOVED by Aid. Harcourt, 

THAT this Clause be deferred pending the hearing of delegations 
from Mr. D. Angel and Mrs. V. Ferguson as requested. 


Cl. 

1: 

Cl. 

2 : 

Cl. 

3: 

Cl. 

4 : 

Cl. 

5: 


- CARRIED UNANIMOUSLY 
cont ' d. . . . 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Property Matters 

(November 28, 1975) (cont'd) 

Clauses 2 to 5 

MOVED by Aid. Bird, 

THAT the recommendations of the City Manager contained in 
Clauses 2, 3, 4 and 5 be approved. 

- CARRIED UNANIMOUSLY 

B. Grant to B.C. S.P.C.A. 

The City Manager under date of November 28, 1975, submitted 
the following report: 

"On November 18, 1975, Council passed the following 
resolution : 

'THAT the City of Vancouver approve a grant to the 
B.C. S.P.C.A. of up to $45,000 for the development 
of a low-cost spay and neuter clinic. ' 

The phrase '...of up to $45,000' needs to be clarified so 
that the monies can be paid. 

Mr. Holmes of the B.C. S.P.C.A. stated in Council on 
November 18, 1975, that he would consider a grant to 
be satisfactory that would amount to 40% of the total 
municipal contributions. 

If this is the intent of the resolution, I would suggest 
the resolution be amended to read as follows: 

'THAT the City of Vancouver approve a grant to the 
S.P.C.A. for the development of a low-cost spay 
and neuter clinic; the grant to be 40% of the total 
municipal grants made to the project, the amount 
not to exceed $45,000.'" 

The foregoing report of the City Manager is submitted to Council 
for CONSIDERATION. 

MOVED by Aid. Rankin, 

THAT the resolution of Council of November 18, 1975, be 
amended to read as follows: 

"THAT the City ofVancouver approve a grant to the S.P.C.A. 
for the development of a low-cost spay and neuter clinic; 
the grant to be 40% of the total municipal grants made to 
the project, the amount not to exceed $45,000." 

- CARRIED 

(Alderman Boyce opposed) 


At this point in the proceedings. Alderman Marzari left 
the meeting. 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

C. Staffing - Heritage Matters 

The City Manager under date of November 24, 1975, submitted 
the following report of the Director of Planning: 

"Council, on May 15, 1973, approved the following recommendations 
of the Board of Administration (Finance Matters) : 

'1. THAT Mrs. Nancy Oliver and Mr. Jon Ellis be employed 
from June 1st to December 31st, 1973 at an estimated 
cost of $13,200 with classification of the positions 
to be determined by the Director of Personnel Services. 

2. THAT the Director of Planning and Civic Development 
report back on progress in September, 19 73, with a 
view to determining whether the two persons would be 
extended for a further period of time. ' 

On December 11, 1973, Council approved the following recommenda- 
tion of the Board of Administration (Finance Matters) : 

'Accordingly, it is RECOMMENDED that the two Planning 
Analyst positions be continued until December 31, 1975.' 

A classification review was undertaken by the Personnel Services 
Department on the position held by Mrs. Oliver, Planning Analyst, 
and on April 15, 1974 the position was re-classified to a Plan- 
ner 1 . 

The Planning Analyst positions held by Mr. Jon Ellis, was vacated 
when he was promoted to a Planner 1. This position was then 
filled by Mr. M. Klenke, who transferred from the Overall Plan- 
ning Division of the Department. 

The two staff members occupying these positions have worked in 
a support capacity for the Heritage Advisory Committee and in 
developing the Planning Department's recommendations on, heritage 
matters. The work has involved the development and implementa- 
tion of policies relating to preservation including comprehensive 
surveys to determine which buildings have heritage merit, econ- 
omic studies convering the Gastown area, and the broader question: 
of the economics of preservation. 

The program has achieved significant results since its inception 
in 1973. The staff assisted in preparation of signing and zoning 
regulations for the Gastown and Chinatown Historic Areas. His- 
toric Area Annual Reports were completed for Gastown and China- 
town. Designation of 22 buildings has been implemented and a re- 
port has been completed on designation of a further 25 buildings. 
Considerable work has been done with the Heritage Advisory 
Committee towards development of procedures to ensure preservatior 
and possible processes of compensation to property owners. 

A review of work in connection with heritage matters for 1976, 
having regard to the aims of the Heritage Advisory Committee; 
directions given by the Standing Committee on Planning and De- 
velopment; and the approach which is considered by the Director 
of Planning as appropriate for the coming year indicate changes 
from the procedures previously in operation are needed. 

These changes are based on the need to include heritage 
aspects as a basic component of Area Planning programs and 
to bring to the program urban design skills from within the 
staff, which have not to date been readily available to the 
Heritage Advisory Committee. 


cont'd. . 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 


Staffing - Heritage Matters 
(continued) 


There is a need for staff with sensitivity and ability to 
recognize quickly potential heritage buildings and areas and 
to provide the necessary analysis of such areas graphically. 
Staff with such skills are available in the Department. 

At the same time, there is a substantial amount of work 
under way and recommended for 1976, where the particular 
capabilities of the Planner I (Mrs. N. Oliver) could be used 
with advantage. This work is shown in the list attached as 
an appendix to this report with an estimate of time allowed 
to each. Some of this work requires an input by the 
Planning Analyst (Mr. M. Klenke) . The total amount of his 
time required is estimated at approximately 35%. TThere is 
a need for advice on economic matters for the work of 
the Overall Planning Divisions, as indicated on the table, 
which would be provided by the remaining 65% of the Planning 
Analyst's time, if the position was extended for a further 
year. 

The Chairman of the Heritage Advisory Committee has confirmed 
the Committee's need in 1976 for the kind of professional and 
administrative capability provided by Mrs. Oliver, while 
agreeing with the transition of the program through g?:eater 
emphasis on urban design aspects and inclusion of heritage 
matters as essential components of area planning programs, 
mentioned earlier in this report. His view is therefore 
that Mrs. Oliver, supported by other Planning Department staff 
with urban design skills, as needed, can provide the service 
needed by the Committee. 

Having regard to the need to minimize increases to the 
department's operating costs in 1976 two alternative recommend- 
ations are presented for consideration. The first alternative 
recommends that the position of Planner I (Temporary) presently 
occupied by Mrs. N. Oliver, be extended for a further year and 
that the position of Planning Analyst (Temporary) , occupied by 
Mr. M. Klenke be not further extended. Financial and economic 
advice needed for the heritage work recommended for 197 6 would 
have to be provided from other sources within the Department, 
although these would be limited, and to a greater extent than 
hitherto from the Finance Department. 

The other Alternative is to extend the term of both positions 
(Planner I - Temporary) and (Planning Analyst - Temporary) for 
a further year. This would allow for needed economic input to 
the Overall Planning Division by the Planning Analyst for the 
time, as indicated on the table, when he would not be working 
on heritage matters. 

In either alternative the situation would be reviewed in 
September 1976 for report in the light of experience up to 
that time. 

FOR CONSIDERATION 

The following alternative recommendations are put forward for 
consideration: 


Alternative 1 

That the position of Planner I (Tenporary) presently occupied by 

^ extended for a further year, terminating December 
Ji, 1976 and that the position of Planning Analyst (Tanporarv) . 
occupied by Mr. M. Klenke be not extended. ' 

Salary costs of 20,096 plus fringe benefits at 10% (2, 009) for a 
total of 22,105 vrould show in the 1976 salary estimates. 


cont'd. 
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Board of Administration, August II4., 1970 


(PROPERTIES) 


Item No. 7 cont ' d 


NAME 

Krause Bros. 
Construction 
Ltd. 


LOT 


105 


APPROX.SIZE SALE PRICE 
X 105.6' $11,200.00 


@ 


TERMS 

City 
Terms 


Krause Bros. 
Construction 
Ltd. 


106 


i^9' X 105.6' $11,200.00 


City 
Terms 
@ 9-3A^ 


Krause Bros. 
Construe tion 
Ltd. 


Krause Bros. 
Construction 
Ltd. 


107 


i+9' X 105.6' $11,200.00 


108 


i+9' X 105.6' $11,200.00 


City 
Terms 
@ 9-3A^ 


City 
Terms 
@ 9-3A^ 


Re: Lots 100-10i+, D.L. 663 

Sit; E/S Elgin Street South of k-^th Avenue 


Brite Con- 
struction 
Ltd. 


Brite Con- 
struction 
Ltd. 


Brite Con- 
struction 
[Ltd. 


100 


101 


P~2^ 


,x 


120. 70 ' 

13IOT' 


$10,900.00 


102 
10i+ 


1+9.1+2'^ 120.70' 


i^9' X 105.6' 


105.6' $11,200.00 


@ 


City 

Terms 

9-3A^ 


City 

Terms 

9-3A^ 


$11,200.00 

(each) 


City 
Terms 
@ 9-3A^ 


CONDITIONS 

This lob known 
to contain peat 
and no guarantee 
given to soil 
stability. P.U. 
Easement E.IO' 
of N.5'. 

This lot known 
to contain peat 
and no guarantee 
given to soil 
stability. P.U. 
Easement E.IO' 
of S.5' . 

This lot known 
to contain peat 
and no guarantee 
given to soil 
stability. 

This lot known 
to contain peat 
and no guarantee 
given to soil 
stability. 


This lot known to 
contain peat and 
no guarantee 
given to soil 
stability. 

This lot known to 
contain peat and 
no guarantee 
given to soil 
stabili ty . 

This lot known to 
contain peat and 
not guarantee 
given to soil 
stability. 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Staffing - Heritage Matters 
(continued) 

Alternative 2 

That the position of Planner I (Tentporary) presently occupied by 
Mrs. N. Oliver and Planning Analyst (Tenporary) presently occupied 
by Mr. M. Klenke be extended for a further year, terminating 
December 31, 1976. 

Salary costs for Mrs. Oliver of 20,096 plus fringe benefits at 10% 
(2,009) and for Mr. Klenke of 16,553 plus fringe benefits at 10% 
(1,655) totaling 40,313 wouldbe incliaded in the 1976 salary estimates." 


The City Manager notes that since the Historic Building Program was initiated 
in 1973, the staff have become involved in regular Planning Department 
duties. With the exception of assistance to the Heritage Advisory Com- 
mittee (15% of one person's time), the 1976 program is comprised of regular 
departmental duties. 

In view of the foregoing, the City Manager RECOMMENDS that permanent staff 
of the Planning Department assume responsibility for the tasks outlined in 
the appendix, and that the two positions be terminated on December 31, 1975, 
in accordance with Council's resolution of December 11, 1973. 

(Appendix on file in City Clerk's Office) 

The Council also noted a memorandum from the 
Vancouver Heritage Advisory Committee expressing concern that at 
least one person from the Planning Department should be assigned 
on a permanent full-time basis as support staff for the Committee. 

MOVED by Aid. Cowie, 

THAT Alternative Recommendation 1 as contained in the foregoing 
City Manager's report be approved. 

- CARRIED 

(Aldermen Bird, Kennedy, Sweeney and Volrich opposed) 


D. U.N. Conference Habitat 

The Council noted a report from the City Manager under date 
of November 28, 1975, with respect to expenditures and commitments 
relating to the City's involvement with the U.N. Conference Habitat. 

MOVED by Aid. Rankin, 

THAT the foregoing report of the City Manager be deferred until 
the next meeting of Council. 

- CARRIED UNANIMOUSLY 


E. Staffing - Computer Services 

The Council noted a report of the City Manager dated 
December 1, 1975, concerning staffing requirements in the Computer 
Services Division of the Finance Department. 

The report contained the following recommendations of the 
Director of Finance and the Manager of Computer Services to which 
the City Manager concurred: 

(1) Addition of one Data Control Clerk position and one 
Clerk-Keypunch Operator I position to the Computer 
Services Division. The estimated annual cost based 
on the third step of current 1975 rates including 
fringe benefits at 10% would be $23,136; 

(2) That, because of staff turnover, the required additional 
funds for the remainder of 1975 be provided from within 
the Computer Services budget - Account 7030/301 Salaries; 


cont ' d. 
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Staffing - Computer Services 
(continued) 


(3) That the Director of Personnel Services review and 
establish the classification of the above positions 
for report to and approval by the City Manager." 

MOVED by Aid. Harcourt, 

THAT the foregoing recommendations be approved. 

- CARRIED UNANIMOUSLY 


F. Murray Nurseries (2803 West 41st Avenue) 
Crofton Manor (2893 West 41st Avenue) 

The City Manager, under date of December 1, 1975, submitted 
for the information of Council, the following report of the 
Director of Planning: 

"Aldermen Volrich and Sweeney requested in a memorandum dated 
Noveinber 27, 1975, that a brief status report be prepared for 
the next Council meeting. This request follows a meeting 
between the Aldermen and representatives of the MacKenzie 
Homeowners Group concerning the above-noted properties. 

1 . Murray Nurseries 

The Public Hearing held on July 22, 1975 to consider an 
application whereby the of Lots 6 and 7, Amended Lot 8; 
Block 9, D.L. 2027 (Appendix A) be rezoned from (RS-l) One- 
Family Dwelling District to (CD-l) Comprehensive Development 
District. Council on this date approved the application with 
the CD-I By-Law restricting the form of development as follows 

USES Townhouses and customary accessory 

uses 

FLOOR SPACE RATIO Not to exceed 0.60 

SITE COVERAGE ; Not to exceed 50% 

HEIGHT: Not to exceed 24 feet nor three storeys 

DWELLING UNITS 

PER ACRE; Not to exceed 19 units per acre 

Council on July 29, 1975 resolved: 

'That WHEREAS Council on July 22, 1975, approved the rezoning 
application of a parcel of property situated at 2893 West 41st 
Avenue; 

AND WHEREAS the Director of Planning had set out no conditions 
applicable to any such rezoning; 

THEREFORE BE IT RESOLVED THAT the Director of Legal Services 
be instructed not to bring forward the amendment to the 
zoning by-law until the necessary conditions are approved by 
Council and carried out by the applicant; 


Cont 'd . 
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Murray Nurseries and 
Crofton Manor (Cont'd) 

FURTHER BE IT RESOLVED THAT in addition to the conditions 
submitted by the Director of Planning, there be included 
the following: 

(a) confirmation of financing sufficient to satisfy Council 
that the project will proceed, 

(b) the matter be reviewed by Council twelve months from 
the date of the public hearing. ' 

Council approved the conditions contained in the Manager's report 
dated September 19, 1975 as amended by Council on September 30, 1975, 
which is attached as Appendix B. 

The CD-I By-Law for the property has not been brought forward for 
enactment to Council as the owners have not complied with the 
following conditions: 

(a) confirmation of financing sufficient to satisfy Council 
that the project will proceed, and; 

(b) that the owners dedicate the South 17 feet that fronts 
onto West 41st Avenue for future road widening. 

A Development Permit Application (#72049) was received on November 
12, 1975 for the above property and is presently being checked by 
the Zoning Division. 

2 . Crofton Manor 

An application to amend the CD-I By-Law No. 4674 by the use 
'Personal Care for 46 units', was received from Mr. Esplen 
on behalf of Mr. Cook, the owner, on June 13, 1975. See 
Appendix C for the CD-I By-Law No. 4674- 

On October 7, 1975 Mr. Bibby of the B.C. Medical Centre, 
Mr. Morton and Mr. Donaldson met with Mr. H. W. Gray, Zoning 
Planner, regarding the Shaughnessy Hospital site development, 
displacement of the veterans now located at this site and that 
the Province has an option on the property and is undertaking 
a feasibility study. 

A letter was received from Mr. Cook, owner of Crofton Manor, 
on October 8, 1975, requesting that the Planning Department 
hold in abeyance his application to amend the uses of the 
CD-I By-Law until there has been a disposition of the option. 
Mr. Cook's application is now being held. 

A subsequent meeting was held on November 12, 1975 between 
Mr. H. W. Gray, Mr. Bibby, Mr. Donaldson and Mr. Morton 
regarding the use of Crofton Manor as a personal care and 
hospital facility for the veterans who are displaced from the 
Shaughnessy Hospital site and possibly other areas in the City. 
It was pointed out by Mr. H. W. Gray that they could not use 
the rear yard for parking as there is residential immediately 
to the north. It was agreed that more details of the proposal 
would be required. In any event, the change in use of Crofton 
Manor would require an amendment to the CD-I By-Law which 
involves a Public Hearing. They were encouraged to discuss 
the proposed change with the neighbourhood. No further inform- ' 
ation has been received since the meeting of November 12th nor i 
has any formal application been filed to amend the Zoning By-Law. 
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Murray Nurseries and 
Crofton Manor (Cont'd) 

MOVED by Aid. Volrich 

THAT the foregoing report be received for information. 

- CARRIED UNANIMOUSLY 


I. Report of Standing Committee 
on Finance & Administration, 
November 20, 1975 


Briefing for Information Purposes on 
Financial Matters in General (Clause 1) 

MOVED by Aid. Volrich 

THAT the report of the Committee be received for information. 

- CARRIED UNANIMOUSLY 


II. Report of Standing Committee 
on Housing and Environment, 
November 20, 1975 

The Council considered this report which contains two 
clauses identified as follows: 

CI. 1: Demolition Controls 

CI. 2: Low-Cost Spay and Neuter Clinic 

The Council took action as follows: 

Demolition Controls 
(Clause 1) 

MOVED by Aid. Kennedy 

THAT consideration of this clause be deferred until after 
the Provincial election on December 11, 1975. 

- CARRIED 

(Alderman Rankin opposed) 

Low-cost Spay and Neuter Clinic 
(Clause 2) 

MOVED by Aid. Harcourt 

THAT this clause in the report be received for information. 


- CARRIED UNANIMOUSLY 
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III. Report of Standing Committee 
on Finance & Administration, 
November 20, 1975 


The Council considered this report which contains four 
clauses identified as follows: 

Cl. 1: Establishment of Branch Library - 

West Point Grey 
Cl. 2: Civic Cultural Grants - 1976 

Cl. 3: Anti-Inflation Program for Greater Vancouver 
Cl. 4: Council Package 

The Council rook action as follows: 

Establishment of Branch Library - 
West Point Grey. (Clause 1) 

MOVED by Aid. Volrich 

THAT this clause in the Committee's report be received for 
information . 

- CARRIED UNANIMOUSLY 


Civic Cultural Grants - 1976 
(Clause 2) 

MOVED by Aid. Volrich 

THAT the Committee's recommendations with respect to the 
cultural guidelines, as detailed in the above clause and set out 
below, be approved. 

1. cultural Grants are given only to Non-Prof it Societies 
which, in the judgment of City Council, make a unique 
arts contribution to, or are of special significance to 
the City. 

2 . Cultural Grants are given to defray a portion of operating 
expenses for established cultural facilities or to help 
cultural organizations produce specific programs on a 
planned basis. 

3. In order to apply for a Cultural Grant, an organization 
must be prepared to supply valid financial information. 
What the grant is for, and the period for which the grant 
is requested must be specified. 

4. Except in exceptional circumstances. Cultural Grants will 
not be made available to cover past deficits in operating 
budgets or for capital improvements. 

6. So long as a major Special Event grant is given on an 
annual basis to the B.C. Folk Arts Society for the purposes 
of Folkfest and other folk art activities, no Cultural Grants 
should be recommended for ethnic performing groups. 

7. Applications for amateur and semi-professional organizations 
should be referred to the Community Arts Council for 
consideration and advice within the framework of civic 
guidelines and budget constraints. Their recommendations 
will be reviewed by the Social Planning Department's 
advisory group and included in the Cultural Grants recomm- 
endations report to the Standing Committee on Finance and 
Administration . 
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Report of Standing Committee 
on Finance & Administration, 
November 20, 1975 (cont'd) 

Civic ) ultural Grants - 1976 
(Clause 2) (cont'd) 


8. Festival activities (neighbourhood and city-wide), civic 
celebrations and special projects will not be considered 
for Cultural Grants. Instead, applications for funds for 
such activities shall be referred to the Social Planning 
Department to be reviewed within the framework of a pre- 
determined "Special Events" budget and be co-ordinated with 
the Engineering and Police Departments. 

9. Cultural Grants will be dealt with at budget time on a once 
a year basis. 

1(b). In 1976, except for established and unique cultural facil- 
ities, such as the Artists' Gallery and Western Front, first 
time grant requests will necessarily fall into a low priority 
category. 

1(c). Funding for professional organizations of superior artistic 
merit, whose civic grant in 1975 was less than $2,000, may 
receive grants of up to $2,000, regardless of the percentage 
increase over 1975. The intent here is to adjust for 
inequities which may have occurred in the past. 

1(d). In 1976, for all other applicants, no grant may exceed an 
8% increase over the 1975 level. Some grants may remain 
at the 1975 level and some may be reduced or phased out. 

1(f). The Centennial Museum and the Vancouver Art Gallery will 
be dealt with separately by the Standing Committee on 
Finance and Administration on a previously established 
basis . 

12. All organizations which received grants from the City in 
1975, are to be contacted immediately and given the 
opportunity to obtain applications, together with copies 
of these guidelines, from the Social Planning Department. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Rankin, 

THAT the following guideline, as amended, be approved: 

"11(a). In 1976, thetotal of Cultural Grant recommend- 
ations may not exceed an increase of 8^ over 
the 1975 total (or approximately $25,0000, 
excluding the Centennial Museum and the Vancouver 
Art Gallery) , and those organizations who receive 
a grant in lieu of rental of the civic-owned 
theatres . " 

- CARRIED 

(Aldermen Kennedy and Volrich opposed) 


(Underlining denotes amendment) 
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Report of Standing Committee on 
Finance and Administration, 
November 20, 1975. (Cont'd) 

Civic Cultural Grants - 1976 
(Clause 2) (Cont'd) 

MOVED by Aid. Volrich 

(a) THAT guideline No. 5, reading as follows, be deleted. 

5. Conversely, organizations will not be penalized for surpluses 
in the given year, providing that such surpluses are placed 
in reserve to defray costs for capital improvements or to 
cover future deficits. 

(b) THAT guidelines Nos . 10 and 11(e), as set out below, be 
deferred for further consideration and discussion with the 
Director of Social Planning. 

10. Special Events will be dealt with on a semi-annual basis. 
The budget for Special Events should include some discret- 
ionary funds for the purpose of initiating, planning and 
co-ordinating City-sponsored Special Events. 

11(e) The projected Special Events budget should be a minimum of 
$60,000, and include a $10,000 discretionary fund. 

- CARRIED UNANIMOUSLY 


Anti-Inflation Program for 
Greater Vancouver 
(Clause 3) 


MOVED by Aid. Volrich 

THAT recommendation B(l) of the Committee with respect to the 
following anti-inflation program, as set out below and amended 
this day, be approved. 

1. That, as a general policy, no further increases in staff 
including Police and Fire, be permitted for the fiscal 
year 1976, effective immediately. 

The following policies will also apply: 

a) Exceptions to the basic policy will be considered 
only in special or urgent situations which should 
be brought before Council f or • approval ; 

b) Present temporary positions should be phased out 
as soon as possible; 

c) The number of seasonal or temporary positions 
filled by any department or body shall not exceed 
tne number of positions filled in 1975. 


(Underlining denotes amendment ) 


- CARRIED UNANIMOUSLY 


Regular Council, December 2, 1975 


CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Report of Standing Committee on 
Finance and Administration, 
November 20, 1975. (Cont'd) 

Anti-Inflation Program for 
Greater Vancouver 
(Clause 3) (Cont'd) 

MOVED by Aid. Boyce 

THAT recommendation B(2) of the Committee, reading as follows, 
be approved . 

2 . That no increases in pay be given members of Council in 
1976, including the Mayor. 

- CARRIED 

(Aldermen Bowers, Cowie, Kennedy and Sweeney opposed) 

MOVED by Aid. Volrich 

THAT the remainder of the Committee's recommendations, as 
set out below, be approved. 

3. That it be made clear at this time, as a matter of policy, 
that all labour contracts not yet entered into for the 
year 1976 are to be considered as falling within the Federal 
guidelines. This will include Police and Fire Department 
contracts . 

6. That all departments and other civic bodies be requested 
to immediately implement ways and means by which the 
productivity of departments can be further improved. A 
specific report is requested in each appropriate case 
within two months' time. In many situations this will 
depend on the extent of the extra duties that City Council 
imposes on our staff. The Council, therefore, can assist 
in the matter by following some restraint in the number 

of reports or unnecessary exercises it requests of our 
staff people 

7 . That all departments and civic bodies be requested to 
immediately implement ways and means by which the 
purchase of equipment and materials can be reduced or 
deferred without impairment to efficient operation. 

8. That all departments and other civic bodies be requested 
to report within one month's time on all programs within 
their jurisdiction which can be deferred without impair- 
ment to the basic level of services provided. 

9. That the City Manager report back to the Committee as to 
the extent by which the City's financial involvement in 
the support of the Museum may be reduced. 

FURTHER THAT all departments and civic boards be advised 
that in preparation of their 1976 estimates, the reductions 
intended by recommendations 7 and 8 be taken into account. 

- CARRIED UNANIMOUSLY 

No action was taken to approve recommendations 4 and 5 of 
the Committee . 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Report of Standing Committee on 
Finance and Administration, 
November 20, 1975. (Cont'd) 

Council Package 
(Clause 4) 

MOVED by Aid. Volrich 

THAT this clause in the report be received for information. 

- CARRIED UNANIMOUSLY. 


RISE FROM COMMITTEE OF THE WHOLE 

MOVED by Aid. Harcourt 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

ADOPTION OF REPORT OF COMMITTEE OF THE WHOLE 

MOVED by Aid. Harcourt 
SECONDED by Aid. Sweeney 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


MOTIONS 

A. Closing, Stopping-up and 

Conveyance of lane to abutting 
Owner (Alma Street & 7th Avenue ) 

MOVED by Aid. Boyce 
SECONDED by Aid. Volrich 
THAT WHEREAS 

1. The City of Vancouver is the Owner of all the streets and 
lanes lying within the limits of the City of Vancouver; 

2. An application has been received to purchase the 12 foot lane 
east of Alma Street between 7th Avenue and the lane south 

of 7th Avenue. 

3. The said 12 foot lane includes all the lane dedicated by 
the deposit of Plan 5188 and is surplus to the City's 
highway requirements. 

THEREFORE BE IT RESOLVED that all the lane dedicated by the 
deposit of Plan 5188 be closed, stopped up and conveyed to the 
abutting owner of Lots A, B and C; and 

BE IT FURTHER RESOLVED THAT the said closed lane and the abutting 
said lots be consolidated to form one parcel in a manner satis- 
factory to the approving officer. 


- CARRIED UNANIMOUSLY 


Regular Council, December 2, 1975. 

MOTIONS (Cont'd) 


B. Expropriation of property 
(North half of Lot A, South 
of Lot 2, Block 41, D.L.200A ) 

MOVED by Aid. Harcourt 
SECONDED by Aid. Volrich 

THAT WHEREAS the City of Vancouver desires to acquire that 
certain parcel or tract of land more particularly described as 
the North half of Lot A, South of Lot 2, Block 41, District Lot 
200A, Plan 197, in the City of Vancouver, Province of British 
Columbia, pursuant to its powers under section 190 of the 
"Vancouver Charter", Statutes of British Columbia, 1953, Chapter 
55, and amendments hereto; 

AND WHEREAS the City of Vancouver has failed to come to an 
agreement with the owner of the real property aforesaid as to 
the terms of acquisition thereof; 

THEREFORE BE IT RESOLVED THAT the real property aforesaid 
be, and the same is hereby expropriated by the City of Vancouver. 

- CARRIED UNANIMOUSLY 


NOTICE OF MOTION 

Alderman Cowie submitted the following Notice of Motion, 
which was recognized by the Chair: 

Enforcement of Sign By-law No. 4810 

MOVED by Aid. Cowie 

THAT WHEREAS during City, Provincial and Federal election 
campaigns, it has become a practice to place political lawn signs 
in residential areas advertising various party candidates; 

AND WHEREAS many of these lawn signs are large in size and 
visually polluting the residential environment (lawn signs during 
the current Provincial election appear much larger and more 
numerous than in past elections — some are as large as 4 ' x 8' 
on quiet residential side streets); 

AND WHEREAS By-law No. 4810 (Sign By-law) Schedule A, 
Clause 9 states: 

"Temporary signs related to political campaigns or civic 
non-commercial health, safety or welfare campaigns, 
provided the signs are removed within two weeks after the 
conclusion of the campaign. Such signs shall be free 
standing having a maximum size of 6 square feet and subject 
to prior approval from the Administrator (Director of 
Permits & Licenses)," 


Cont 'd 
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Board of Administration, August l^, 1970 .... (PROPERTIES) ... 7 


8. Sales -Redevelopment Project 2 
- Area A-5 

The Supervisor of Property and Insurance reports as follows: 

"The City of Vancouver, in partnership with the Govern- 
ment of Canada (Central Mortgage & Housing Corporation) 
and the Province of British Columbia, has under Urban 
Renewal Project 2, acquired and cleared certain lands 
which were advertised for sale through this Office on 
behalf of the Partnership. The tenders were opened at 
a public meeting of the Board of Administration on July 
27, 1970, and the prices offered have been endorsed by 
the Partnership. The sale is subject to the following 
conditions imposed by the Par tnership : - 

a) Purchasers must submit with their of f ers f or the land, 
information on the use and approximate size and type 
of building or buildings proposed. 

b) Purchasers will be required to enter into an agree- 
ment with the City of Vancouver to start development 
within eighteen months and to complete development 
within thirty-six months from the date of the purchase. 

c) The date of sale will be the date that the offer to 
purchase is approved by City Council and Central 
Mortgage & Housing Corporation. 

d) No purchasers shall, except with prior written consent 
of the City, resell, lease, or otherwise dispose of 
the land in the project area before development is 
completed . 

e) The purchaser shall grant the City, on behalf of the 
Partnership, an option to repurchase the land at the 
net sale price, which option will be exercised if 
development is not started within eighteen months or 

is not completed within thirty-six months from the date 
of purchase. 

f ) The purchaser agrees that if his bid is accepted to 
support any local improvements which have been initiated 
by the City and to pay the levies imposed against 

the land under the Local Improvement By-Law with 
respect thereto. 

In accordance with Urban Renewal Project 2, an extensive 
programme of municipal servicing is being undertaken 
in Area A-5, including paving of the streets and lanes, 
street lighting axid the installation of new side- 
walks, curbs and gutters. Purchasers of properties 
in this area are advised that, as a result of the 
Urban Renewal Project, they will receive ^^0% relief 
from their portion of annual local Irnprovoment taxo;!. 

g) Lands to be consolidated into sites oi' not lesr, Liiun 
50 ' In frontage, wherever i'eaalble. 

h) Purchasers to enter into any necessary agreements with 
the City in regard to easements or bulkheads as applicable 
to various sites. 


continued . . .p. 8 
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NOTICE OF MOTION (Cont'd) 


Enforcement of Sign By-law No. 4810 (Cont'd) 


THEREFORE BE IT RESOLVED THAT the Director of Permits and 
Licenses be instructed to enforce the above quoted section of 
the Sign By-law; 

FURTHER THAT the City Engineer be instructed to immediately 
remove all non-conforming signs. 

It was agreed to defer consideration of this motion until 
Alderman Cowie ' s return from vacation. 


The Council adjourned at 5.50 p.m. 


The foregoing are Minutes of the Regular Council Meeting 
of December 2, 1975, adopted on December 9, 1975. 



MAYOR 



CITY CLERK 
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Manager's Report, November 2 8, 19 75 (WORKS - 1) 


WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 


RECOMMENDATION : 


1. Closure of portion of Lane South of 47th Ave., East of Dunbar Street, 
Adjacent to the E h Lot 1, Block 1, D.L. 314, Plan 2788. 

The City Engineer reports as follows: 

"The north 10 feet of E h Lot 1 was established for lane when an 
east-west lane was planned for this block. These plans have been 
abandoned and this portion of lane is now surplus to our highway 
requirements. The owner of the E% of Lot 1, has made application 
to purchase this portion of lane and add it to his property. 

I RECOMMEND that the north 10 feet of the Eh of Lot 1, Block 1, D.L. 
314 be closed, stopped up, and conveyed to the owner of the balance 
of the E ^ of Lot 1, subject to the following conditions: 


a) The applicant to pay the nominal 
all costs in accordance with the 
of Property and Insurance. 

b) The closed portion of lane to be 
of the Eh Lot 1. 


sum of $100.00 inclusive of 
recommendation of the Supervisor 

consolidated with the balance 


c) The applicant to grant the City a 10 foot Public Utilities easement 
over the north 10 feet of the consolidated parcel. 

d) Any agreement to be satisfactory to the Director of Legal Services 
and the City Engineer." 


The City Manager RECOMMENDS that the foregoing be approved. 


PCS COUNCIL ACT!0;^ SEE PA£E(S) .:: 
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MANAGER'S REPORT, November 28, 1975 (BUILDING - 1) 


BUILDING AND PLANNING MATTERS 


RECOMMENDATION 

1. Development Permit Application Nos . 67892 and 71318 
3200 East 54th Avenue (Champlain Mall) 


The Director of Planning reports as follows: 

" Gerard Wagner, Architect, on behalf of Hudson's Bay Company, has filed 
two separate development permit applications: 

DPA #67892 - for the use of a 7848 sq. ft. portion of the 
basement of the existing building for offices 
and child-minding service 

DPA #71318 - for the construction of a 2800 sq. ft. addition 
to the food retail store, located in the south- 
westerly portion of the building. 

Location : Southeast corner of 54th Avenue and Kerr Street (Champlain Mall 
Shopping Centre). 

History : On April 20th, 1971, City Council passed By-law No. 4550, permitting 
the rezoning of the site to CD-I, with the uses of the building restricted as 
fol lows: 

"The following commercial establishment, catering to the daily 
and occasional shopping needs of residents of several neighbour- 
hoods, or a "District" of the City, shall be permitted: 

(a) Retail establishments, including large super markets, 
apparel, shoe, appliance stores, large variety stores 
and other similar convenience and shopping goods uses. 

(b) Service establishments including barber or beauty shops, 
health spa, cleaning and dyeing shops, (collection and 
delivery only), launderette, or coin-operated dry-cleaning, 
restaurants (excluding drive-ins), shoe repair, tailor or 
dress-making, optical, watch or electrical appliance repair ' 
shops or other similar service type uses. 

(c) Gasoline service station. 

(d) Offices serving the southeast sector "District" of the 
City only. 

(e) Public assembly or entertainment uses, including billiard 
and pool hall, bowling alley, auditorium or theatre or 
other similar assembly or entertainment type uses. " 

The floor space ratio was limited by resolution of City Council to 0.25. 
The basement area in question was not included in the floor space ratio. 

Vehicular parking was to be provided to a standard not less than 6.5 spaces 
per 1,000 sq. ft. of "gross leasable area" (1015 spaces), of which 1.2 
spaces per 1,000 sq. ft. of "gross leasable area" were to be reserved 
and designated for employee parking at all times. 

The development now proposed would meet the By-law requirements with the 
exception of floor space ratio. 


Continued on Page 2 
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Clause No, 1 Continued 


Present situation : City Council later on August 1, 1972, approved a 
recommendation from the Planning Department that 958 parking spaces be 
accepted. The 958 spaces being larger than the minimum requirements. 

The floor space ratio with the additional area now proposed would be 
0.267 or approximately 10,600 sq. ft. {6%) over the maximum permitted 
0.25 as previously approved by Resolution of Council. The additional 
floor area with the exception of the 2800 sq. ft. addition to the food 
store would be within the basement of the existing building and would 
not increase the building bulk. 

The applications were considered by the Director of Planning on October 
6th, 1975, who recommends that the applications be approved, thereby 
permitting the use of a portion of the basement of the existing building 
as medical /dental offices and small offices, all catering to the needs 
of the local District only, and an ancillary child-minding service and 
furthermore, the construction of an addition to the existing food retail 
store, subject to the provision of the required off-street parking 
facilities, and subject to City Council's approval to permit a floor 
space ratio of 0.267 in lieu of 0.25, on report from the Director of 
Planning. " 


The City Manager RECOMMENDS that the report of the Director of Planning be approved. 


2. Strata Title Application - Conversion 
1575 Beach Avenue 


The Director of Planning reports as follows: 

"An application has been received from NEIL B. COOK, president of 
N.B. COOK CORPORATION LTD., for the approval of City Council to 
convert his 14 storey with basement, 40 suite apartment building, 
at the above address, to Strata Title ownership. 

N.B. See Appendix "A" for site plan 

The applicant has submitted the following information: 

1. Prospectus 

2. Management Contract 

3. Declaration from a representative of A.E. LePAGE WESTERN LTD., 
agents for the owner, concerning the posting of notices to 
tenants of the proposed conversion from rental accommodation 
to Strata Lots. 

4. Declaration from N.B. COOK (owner), pertaining to: 

(a) the declaration and notices to tenants by A.E. LePAGE 
WESTERN LTD., referred to in item #3 above; 

(b) undertaking to grant any tenant a lease to April 30, 
1978 or a monthly lease to the same date; 

(c) 3 7 letters from 40 of the present tenants indicating 
approval and endorsement of owner's proposal to convert 
the building from rental accommodation to Strata Title 
ownership - being 92.5^ of the present tenants. It is 
estimated that 17 tenants wish to purchase equity in the 
building and 20 wish to remain as tenants. 

5. Declaration from JOHN H. READ, Professional Engineer, attesting 
to the state of the building as being 'excellent'. 


Continued on Page 3. 
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Clause No. 2 Continued 


" N.B. Copy of Prospectus available for inspection at the City 
Clerk's Office 

Further to the condition of the building, the City Building Inspec- 
tor reports as follows: 

"Following an inspection, the building appears to comply substan- 
tially with all relevant City By-Laws. " 

Therefore, since 92.5^ of the present tenants endorse this appli- 
cation, the Director of Planning with the concurrance of the 
Director of Permits and Licences RECOMMENDS that: 

This application be approved, thereby permitting the conversion 
of these premises to Strata Title ownership and the Approving 
Officer is hereby authorised to issue the required Certificate of 
Approval. " 

The City Manager RECOMMENDS that the report of the Director of Plan- 
ning be approved . 


3 . 756 West 13th Avenue - Fire Damage 


Dolores Penner and Patricia M. McTuerney have written about a dispute 
between the Vancouver General Hospital and Mr. D. Banks. The hospital 
owns the building at 756 West 13th Avenue and Mr. Banks is a tenant. 
Mr. Banks in turn operates the building as a lodging house, some 
tenants being senior citizens. In March 1975 the building was damaged 
by fire. The complainants say that the City Inspectors have inspected 
and approved the wiring and gas lines and have "recommended" that the 
building should be repaired. They say that the V.G.H. Board is pressing 
for demolition of the building and they consider this action by V.G.H. 
to be irresponsible. 

The City Building Inspector reports as follows: 

"We have inspected this house and have required the repair or 
replacement of all damaged wiring and gas lines. Because the 
Vancouver General Hospital by letters of May 15th and July 15th 
declared their intention to demolish the building we have not 
formally required the repair of the roof. Temporary weather 
protection is provided by tarpaulins and plastic sheets. i 

The Hospital authorities advise that they acquired the property 
for expansion purposes but because of changed planning the 
expansion will now not take place. They wish to dispose of 
the property and do not feel that the building warrants the 
expenditure required to repair it in compliance with the Bylaw. 
I have advised the Finance Department of the Hospital about the 
new amendment to the Bylaw with respect to demolitions. They 
are referring the matter to their Board. 

At the present time the house is occupied by Mr. Banks and 
one tenant. 

It is recommended that action in this matter be deferred until 
the Vancouver General Hospital reconsiders the matter." 

The City Manager RECOMMENDS that the foregoing report of the City 
Building Inspector be approved. 


f OR COUNCiL ACTION SEE PAGE(S)...2ZZ1 
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MANAGER'S REPORT, November 28, 1975 (LICENSES - 1) 


LICENSES AND CLAIMS MATTERS 


RECOMMENDATION 


1 . Request for By-law Amendment 


The Director of Permits and Licenses reports that: 

"A letter has been received from John Taylor Associates, 
Solicitors for Krak-A-Joke Ltd., 855 Granville Street, 
requesting that Section 17(1) of License Bylaw 4450 be 
rescinded. Section 17(1) states: 

'No person who owns or keeps for hire or profit any 
instrument or mechanical device for recreation or 
amusement, or any shooting gallery, shall permit any 
such instrument or device to be operated, or any 
customer, person or onlooker to remain in such 
shooting gallery or any place where such an instrument 
or device as aforesaid is operated, between the hours of 
twelve o'clock midnight and the hour of six o'clock 
in the following morning; and no such person shall 
permit any person under the age of eighteen years to 
enter or remain at any time in any room in which any 
such instrument or device is kept.' 

John Taylor Associates make the following points in their letter: 

a) That business premises such as Woodwards and the Bay operate 
amusement devices in violation of the Byiaw. 

Comment Business establishments such as these are not considered 
to be Arcades for their principle function is not the keeping of 
mechanical recreation and amusement devices for hire. Also, 
this type of store is not in business to cater to people wishing 
to use these devices and therefore the environment is not similar 
to an Arcade. It has been the Department's policy, for many 
years, that a business is not classified as an Arcade under 
Section 17(1) unless there are 4 or more devices on the premises. 

b) The Pacific National Exhibition operate similar devices 
without restricting juvenile access. 

Comment Section 17(1) also apply to the Arcades on the P.N.E. 
grounds as part of the Amusement Park and the Exhibition. They 
are not open full time or year round, however, and the staff of 
the P.N.E. police the operation well. 

c) . That juveniles are not restricted from access to pool halls. 

Comment This was a previous restriction which was removed from 
the License Bylaw in 1971. This should perhaps be re-evaluated 
with the view to reinstating the restriction. 

d) That amusement devices do not have a detrimental effect on 
the character of juveniles and does not increase absenteeism 
from schools. 
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Clause No. 1 Continued 

Comment The operation of the device, as such, may have little 
effect on juveniles, but some of the Arcades are situated in 
areas where other customers could have a detrimental effect on 
them. We have received complaints in the past where juveniles 
have been found in Arcades when they should have been at school. 

The opinion of the Police Department on the John Taylor request 
is as follows: 

' The following are reasons why the Vancouver Police 
feel that the above mentioned bylaw should not be 

changed . 

Various members of the police department have expressed 
concern that if this bylaw is rescinded, we will in 
effect be inviting youths to frequent arcades and will be 
giving their attendance a stamp of approval. We feel 
there are enough attractions already which give youths 
reasons to frequent the downtown area and we certainly 
have enough youth already frequenting the area. 

It is felt that parents would support the retention of this 
bylaw. They allow their children to come into the central 
business district for legitimate purposes, (theatres, 
shopping, etc.) they would certainly not allow or consent 
to time and pocket money being spent in arcades. 

Further, many of these arcades are featuring hard-core 
pornographic movies which are shown in small booths in the 
same room as the various machines are located. We do 
not feel we should allow the morals of our youth to be 
corrupted by allowing them free access to such displays. 
The British Columbia Director of Film Classification also 
feels the same way as he often restricts movies that are 
in general circulation to persons eighteen years of age or 
over . 

Our prime concern however, is not the playing of pin-ball 
machines or the "watching" of "skin flicks" (or movies) 
but the kinds of influences that are present in various 
arcades. Police and Social Workers who work in the area^ 
if required, will confirm that youths who frequent the 
downtown area get involved in or are exposed to various 
nefarious activities and that young adults who frequent 
the arcades do exploit, in many ways, the juveniles who 
enter these establishments. 

The f orementioned are areas of concern which the Vancouver 
Police have and in view of these, the Vancouver Police 
would recommend that this bylaw not be changed. Perhaps 
we could look at re-instating a bylaw relating to young 
people in pool halls as the same argument could apply in 
that situation. ' 

The Director of Permits and Licenses RECOMMENDS that no action be 
taken on the request of John Taylor Associates to rescind Section 
17(1) of the License Bylaw." 


The City Manager RECOMMENDS that the foregoing report of the Director 
of Permits and Licenses be adopted. 


DELEGATION REQUEST - MR. GARTH M. EVANS, JOHN TAYLOR ASSOCIATES 

FOR COUNCIL ACTION SEE PAGE(S): 


Manager's Report, i-Jovernber 28, 19 75 

FINANCE MATTERS 



RECOI'MEHDATIOH 

1. Revision of the Water Works By-law No. 4848, Fee Schedules 
"A" & "G". 


The City Engineer reports as follows: 

"Due to increased material, labour and equipment costs, the cost of installing 
water service pipes and water meters is now greater than the revenue obtained from 
the fees levied under the Water Works By-law. The present fees came into effect 
on January 29th, 1975. A recommended new fee structure is shown in the following 
table. This fee structure is to cover cost for a one year period, January 1st - 
December 31, 1976. 

SCHEDULE 'A' : Service Pipe or/connection fee 

Service Pipe Size Present Fee Proposed Fee 


3/4" $320.00 $475.00 

1" $420.00 $500.00 

IV $600.00 $630.00 

2" $750.00 $815.00 

3" $1,150.00 'at cost' 

4" $1,150.00 'at cost' 

6" $1,450.00 'at cost' 

8" 'at cost', minimum $1,800.00 'at cost' 

12" 'at cost', minimum $1,800.00 'at cost' 

SCHEDULE 'G': Fees for Installation of Water Meters 

Size of Present Fee Proposed Fee 

Standard Meter on Meter on Meter on Meter on 

Meter City Property Private Property City Property Private Property 


5/8" 

$110.00 


$40.00 

$160.00 

$60.00 

3/4" 

$110.00 


$40.00 

$160.00 

$60.00 

1" 

$110.00 


$50.00 

$160.00 

$60.00 

Ih" 

$135.00 


$60.00 

$180.00 

$70.00 

2" 

$145.00 


$70.00 

$190.00 

$80.00 

3" 

$1,100.00 


$110.00 

$1,200.00 

$120.00 

4" 

$1,240.00 


$140.00 

$1,300.00 

$150.00 

6" 

$1,440.00 


$200.00 

$1,500.00 

$200.00 

8" 

'at cost' 



'at cost' 



$1,440.00 

minimum 

$250.00 

$1,500.00 minimum 

$250.00 

10" 

'at cost' 



'at cost' 



$1,440.00 

minimum 

$300.00 

$1,500.00 minimum 

$300.00 

Size of Fireline 






(Low Headloss) 






Meter 






4" 

$1,520.00 


$250.00 

$1,520.00 

$250.00 

6" 

$2,100.00 


$300.00 

$2,100.00 

$300.00 

8" 

'at cost' 



'at cost' 



$2,100.00 

minimum 

$350.00 

$2,100.00 minimum 

$350.00 

10" 

'at cost' 



'at cost' 



$2,100.00 

minimum 

$400.00 

$2,100.00 minimum 

$400.00 


The change to an 'at cost' fee for 3,4,6,8 and 12-inch service pipes is recommended 
because of the wide variance in the cost of installation. For example, the 1975 cost 
to October, for 4-inch service installations varied from $551 to $3,157. This variation 
in cost resulted from various length of services and from the variation in working 
conditions (traffic, other utilities) found in dovmtown where most of the larger services 
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jse No. 1 Continued . 

low installed. The increase in the number of fire lines started in late 
With little more than one year of history on which to base a 'flat 
fee, there is a high risk that any 'flat rate' fee set now will vary 
.ficantly from the average 1976 cost. The 'at cost' method will protect 
ist a possible large descrepancy between installation cost and fees 
icted. A return to a 'flat rate' fee is not recommended until the current 
a<. id for fire lines to existing buildings in the downtown area substantially 
re( ;es, or until a sufficient history of costs is accumulated on which to base 
a .at rate' fee. 

The average cost of 3/4-inch services in the past has been kept low because 
le practice of installing services prior to application by the customer. To 
cost, in new subdivisions the City installed 3/4-inch services prior to 
cation to avoid road repairs. Few prior to application installed services 
xist. With only high density developments now planned for Champlain Heights 

E and F, no additional "low cost" services can be anticipated. The increase 
e 3/4-inch service fee by more than the average increase reflects the loss of 
enefit derived in the past from the prior to application installed services. 

The City Engineer RECOMMENDS that: 

e proposed Fee Schedules 'A' and 'G' be approved. 

e Director of Legal Services be instructed to prepare the necessary amendments 

the Water Works By-law. 
e effective date of the new fee schedules be January 1st, 1976. 

The Director of Finance concurs in the proposed fee changes." 

The City Manager RECOMMENDS that the above report of the City Engineer be 
ved . 

FOR COUNCIL ACTION SEE PAGE(S),.::!:rr£— 
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MEND ATI ON 

Staffing: Urban Design Panel 

drector of Planning reports as follows: 

Council, on September 18, 1973, approved recommendations of the 
Board of Administration (Building and Planning Matters) dated 
September 7, 1973 regarding design procedures in relation to 
beautif ication and their staff requirements. 

The Board's report noted that staff at that time in the 
Beautif ication Section of the Civic Development Division con- 
sisted of the following: 

Permanent Staff: One Planner II 

One Planner I 
One Planning Assistant III 

Temporary Staff: One Planner I (source of funds being 

the salary for the then 
vacant Director of 
Planning position) 

Included in the recommendations approved by Council was the fol- 
lowing : 

'THAT the temporary Planner I position be confirmed 
as permanent and one additional position (maximum 
Planner I be established subject to availability 
of applicants) to terminate on December 31, 1975. 
(The classifications are recommended by the 
Director of Personnel Services and concurred in 
by the Business Manager of the V.M.R.E.U.)' 

The temporary position, which is classified as Planner I, is 
presently occupied by Mr. P. Mees, who was appointed following 
Council's approval of the recommendation. An increasing amount 
of this employee's time, as indicated below, has been devoted 
to his role of secretary to the Urban Design Panel. 

The Board's report was supplemented by an Appendix showing the 
number of man-days demand per project, both actual and estimated, 
including the various beautif ication projects then under way and 
the demands of the Design Panel and Technical Planning Board. 
The indicated demands for Design Panel and Technical Planning 
Board for the period June to December, 197 3 was an average of 
ten man-days per month. 

Subsequently, the Technical Planning Board was abolished and 
the Urban Design Panel underwent a number of changes. One of 
the more significant of these changes v;as that the Chairman 
is now elected from the membership, in place of the former ar- 
rangement under which the Director of Planning was the Chairman. 

Development permits requiring the attention of the Design Panel 
still need the same degree of checking as when the Technical 
Planning Board was in existence. Now that the Chairman of the 
Design Panel is not the Director of Planning, the demands of 
the supporting role of the Planner I have increased, as the 
Chairman has not the former ready access to staff to assist him. 

The volume of development permit applications dealt with by the 
Urban Design Panel has increased from 146 in 1973 to 174 in 
1974 and 193 in the period January 1 to October 31, 1975. About 
50% of the 1975 applications have required some form of follow- 
up action by the Planner. 

The changes in demand on the services of the Planner I, to- 
gether with the increase in the number of items dealt with 
by the Design Panel, have resulted in approximately 70% of 
his time in 1975 being devoted to Design Panel work, com- 
pared with approximately 50% in 1973. 
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NAME 


yiacaulay Nicolls 
yiaitland & Go. 
Ltd. on behalf 
Df Beadie Con- 
struction Go. 
td. 

Re : 


!^AME 


Jtowena Lorraine l8 
iva.ns 


Item No. 8 cont'd 


REGOMMENDED that the following sales by tender be approved 
under the terms and conditions set down by Gity Gouncil 
being in each case the highest offer. 

Re: Sales Redevelopment Project 2 - Area A-5 
Lot 2, except the S.E. 30' x 100' Blk. M, 
D.L. 182, Plan 1366I. Sit: S/S Powell St., 
N/S Franklin between G-len and Glark Drives. 

Zoned M-2, Heavy Industrial District 


LOT APPROX.SIZE SALE PRIGE 


200' X I8O' $98,600.00 
(3i|, 000 sq.ft. ) 


TERMS 


Gity 
Terms 
@ 9-3A^ 


GONDITIONS 

Sewer Easement 
situated over 
the Westerly 
20' . 


Lot 18 except the N. 7', Sub 'A' & 'K', 
Block 2, D.L. 182, Plan I76. Situated 
on the S/S Powell, N/S of Franklin 
between G-len & Vernon Drives. Zoned M-2, 
Heavy Industrial District. 


LOT 


APPROX.SIZE SALE PRIGE 


53. 


105' 


$17,000.00 


TERMS 

Gity 
Terms 
@ 9-3/k-% 


Your Board 


GONDITIONS 

The Gity of 
Vancouver to re- 
tain an option to 
repurchase that 
portion of Lot I8 
N. of the building 
line for the sum 
of $1.00 when re- 
quired for street 
purposes . 


RECOMMENDS the foregoing recommendation of the Supervisor of Property and 
Insurance be adopted. 
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The work for the Panel includes selection of items to be con- 
sidered, site inspections, preparing meeting agendas, pre- ' 
sentation of items to the Panel involving evaluation of 
architectural aspects and information on surrounding develop- 
ments, minutes and reports of Panel's actions, advice to the 
Director of Planning, and follow-up on decisions of the Panel, 
including consultation with architects for applicants. This 
work has required a high degree of professional expertise 
and as noted above, has taken up approximately 7 0% of the 
incumbent's time in 1975. The remaining time has been occupied 
on design advisory service for the Area Planning and Special 
Services Divisions and the Housing Planner, and representing 
the views of the Design Panel on a Committee on Compact Housing. 

It is the view of the Chairman of the Urban Design Panel, as 
expressed in his letter of October 27, 1975 (copy attached) and 
concurred in by the Director of Planning that this position 
should be made permanent, particularly in view of its importance 
to the work of the Panel. 

Salary costs of $22,212 plus fringe benefits at 10% ($2,212) for 
a total of $24,424 will show in the 1976 salary estimates. 

It is RECOMMENDED that the position of Planner I, presently oc- 
cupied by Mr. P. Mees, be made permanent." 

City Manager RECOMMENDS that the report of the Director of Plan- 
be approved. 

Leave of Absence Without Pay - Mr. R.E. Matthews 
and Mr. D.W. Fletcher 


Director of Personnel Services reports as follows: 

:ers have been received from C.U.P.E. Local 1004 (Vancouver Civic Enployees ' 
i) requesting leave of absence without pay for Mr. R. E. Matthews (Park Board) 
ir. D.W. Fletcher (Engineering Department) from November 20, 1975 to 
nber 31, 1975 for the purpose of performing their duties as Officers of the 
1. These requests have been granted in accordance with Clause 11(g) of the 
jctive Agreements. 

Jnion has also asked that Messrs. Matthews and Fletcher continue to be given 
protection of the Travelers Accident and Sickness Policy during this period, 
the Union paying the full premium cost. This arrangement would be identical 
lat which has been approved for other Union officials on leave of absence over 
3ast few years. The Law Department advises that it will be necessary to 
;h a rider to the Travelers Policy to formalize the extension of coverage. 

lerefore, RECOMMEND that Council authorize the Mayor and City Clerk to 
Its the necessary rider to the Travelers Policy when it is received, and 
I the seal of the City thereto." 


:ity Manager RECOMMENDS that the above recommendation of the Director of 
innel Services be approved. 


alary-Police Physician 

irector of Personnel Services reports as follows : 

ts meeting of November 13, 1975, the Vancouver Police Board passed the 
wing resolution: 

The Director of Personnel Services submitted a report on the position 
f Police Physician in which he recommended that the salary be increased 


.3 


602 


Manager's Report, November 2S, 1975 
Clause #3 (Cont'd) 


(PERSONNEL - 3) 


from $700 to $1,960 per month based on $90.00 per half day for five 
days per week and for being on call in the evenings. He further 
recommended that the salary of relief Police Physician be increased from 
$260.00 to $780.00 per month based on $90.00 per half day for two days 
per week and for being on call in the evenings. 


That the recommendations of the Director of Personnel Services 
that the salary of the Police Physician be increased from $700 
per month to $1960 per month and the salary of relief Police 
Physician be increased from $260 per month to $780 per month 
both based on a rate of $90.00 per half day and for being on call in 
the evenings, be approved; and 

Further that City Council be requested to consider providing the 
funds required ($13,800) to pay Dr. Croft the new rate from April 
1st, 1975, to the date of his resignation, November 6, 1975; it 
being understood that other docters employed by the City on a part 
time basis received the $90.00 per half day rate effective April 1, 


The rates of $700 per month for the Police Physician and $260 per month for relief 
were approved by Council on July 4, 1967 and have not been reviewed since that 
time. Over the past eight years, advances in professional salaries have been 
considerable, and this is particularly true of medical staff who are hired on a 
part-time basis. While the recommended increase from $700 to $1960 per month for 
the Police Physician and from $260 to $780 per month for the relief Police Physician, 
may appear to be extreme, the effect is simply to bring the Police salaries into 
line with the sessional rates currently paid to part-time Medical Health Officers 
engaged by the City Health Department. These latter rates have in turn been 
: established at the same levels as those set by the Provincial Government for 
coitparable work in order that the City can be competitive in recruiting. 

On the question of retroactivity for Dr. Croft, the Police Board is correct in 

1 their statement that "other doctors employed by the City on a part-time basis 

j received the $90.00 per half day rate effective April 1, 1975". However, Council 

t should be aware of the following points : 

I 

j (a) The rate paid to the Police Physician has been less than the City's 
i sessional rates for Doctors for a nuinber of years. 

(b) The request for a review was initiated not by Dr. Croft himself, but 
by Police Department officials, early in November, due to his pending 
resignation. 


; (c) To grant the request for retroactivity to April 1, 1975 would be contrary 
to the City's Personnel Regulations. Regulation 195-1 (e) states in part: 
"Retroactive payment will be made from the first pay period following 
receipt of the request" . 

1 In summary, I RECOMMEND that: 

Council approve the recommended salary increase for Police Physician to 
$1960 per month and for relief Police Physician to $780 per month, both 
effective November 13, 1975. 

'b) The request for retroactive payment to April 1, 1975 for Dr. Croft be 


,The City Manager RECOMMENDS that the above recommendations of the Director of 
Personnel Services be approved. 


Moved: 


1975. • 


refused. " 


FOR COUNCIL ACTION SEE PAGE(S) 
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I PROPERTY MATTERS 

, ~ — — — — — ^— 

' CONSIDERATION AND RECOMMENDATION 

! 1. Minaki Lodge - Lease arrangements 

113^ Nelson St.. Lot 5. Block 22. D.L. l85 

I 

Tjie Acting Supervisor of Property and Insurance reports as follows :- 

i 

I "City Council recognizing the special problems regarding relocation 
of the remaining 25 tenants in Minaki Lodge passed the following 
motion on September 16, 1975. 

'That subject to School Board and Park Board approval. Council 
rescind its motion of June 24, 1975, with regard to Minaki 
Lodge and that the Lodge be leased to Loomis Holdings to 
continue their management until a suitable alternate is provided 
elsewhere . ' 

Subsequently, School and Park Board representatives indicated 
their approval of this arrangement. 

Later, on September 23, 1975, City Council resolved that the lease 
to Loomis Holdings be reviewed in two years from September 23, 1975. 

1 
! 

I After Council's decisions, several meetings have been held between 
! Directors of Minaki Lodge and staff of the Property nnd Insurance 
i Office and written proposals have been submitted by the Directors, 
' copies of which are attached to this report. As a result of these 

meetings, the following pertinent items are submitted for Council's 

consideration. 

(i) In order to find alternate facilities for board and room 
residence and prepare an orderly move to a new location, 
the Directors of Minaki Lodge are requesting the two year 
lease be effective from January 1, 1976, and have an option 
to renew for a further one year period. At the end of the 
lease period, with one year renewal, Loomis Holdings 
covenant and agree to give vacant possession of the 
building to the City and to pay their own moving costs. 
The School Board have indicated that this arrangement is 
satisfactory to them. 

(ii) At present the administrative staff of the lodge are housed 
in 1144 Nelson Street, (Eh of Lot 6, Block 22, D.L. 185), 

I which is immediately adjacent on the West side. This house 

1 is connected with the lodge by a buzzer system which 

enables management to be available for emergencies at any 
time. This site however, is required for location of the 
new school and demolition was proposed to proceed after 
I October 31, 1975. (This action is now being held up 

j pending Council action on demolitions which was deferred 

November 4, 1975.) 

! 

I 1130 Nelson Street (Lot 4, Block 22, D.L. 185), lying to 

the East of Minaki Lodge is not required at this time for 
school construction and the two existing tenants have been 

i given notice to vacate by October 31, 1975. 

The Directors of Minaki Lodge have now requested a lease 
I of this dwelling for 3 years so that proper supervision of 

the lodge can be continued. The School Board agree to 
' this arrangement. 

(iii) With regard to rental payments under a new lease, the 
Directors of Minaki Lodge have requested that the rental 
remain the same ($1,000.00 per month). In support they 
have presented an estimated revenue and expense statement 
for the Fiscal Year ending June 30, 1976. In addition, 
they have also supplied financial statements for the years 
1974 and 1975. In analyzing these statements, it is 
evident that wages and purchases account for the largest 
proportion of the gross income (71%) and as a result 
profit is small and there has been no reasonable return to 
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Loomis Holdings Ltd. The Directors of Minaki Lodge also 
have suggested that in the third year of the lease they 
plan to gradually reduce the number of tenants and request 
that monthly payments to the City be on a sliding scale. 
This reduced rental to be based monthly on the percentage 
of full occupancy (44) . 

(iv) Further requests from Loomis Holdings Ltd. are as follows: 

- City to take care of items of deferred maintenance. 
It is estimated that these items will cost $43,000.00, 
of this amount $20,000.00 is a direct City responsibility 
to conform to City By-laws. 

It is noted that the Board of Parks and Public 
Recreation in 1969 requested that the remaining 
structures in Block 22 be demolished in order that 
Park development might proceed. City Council at that 
time resolved that the building should remain for 
another year and by reason of further extensions and 
except for vital repairs, deferred maintenance has 
been accumulating for 6 years. 

- City Council to reimburse them in the amount of 
$3,830.29 for loss of revenue and other expenses 
during the period from the service of Notices to 
Vacate to the rescinding motion by City Council. A 
copy of their statement is attached to this report. 
(It is noted that the 75% subsidy for loss of rentals 
including tenant relocation costs is $10,771.74, 
amount paid to October 31, 1975, being the date the 
subsidy was terminated by the Property and Insurance 
Office. ) 

The foregoing costs to the City may be summarized as follows :- 

Rental Subsidy to Date and Tenants' 

Moving Costs $ 10,771.74 

Mandatory repairs & Maintenance 

Pursuant to City By-Laws 66,700.00 

Optional repairs & maintenance 

requested by Minaki Lodge 23,000.00 

Request for reimbursement by 

Minaki Lodge 3 ,830 .29 

$104,302.03 


At present the City is receiving $12,000 annual income from 
this property, but the lessee is not paying taxes ($4,137.82) 
or contributing to major repairs and maintenance. Using an 
estimated 40% expense rate, the City is now receiving a net 
income of $7,2 00 per year. The mandatory expenditure of 
$66,700 by the City will create an annual deficit of $15,033 
for the City, ($22,233 - $7,200), under a three-year lease 
and an annual deficit of $26,150 under a two -year lease. 

Further, if the City expends an additional $23,000 this 
deficit will be $22,700 annually under a three-year lease, 
and $37,6 50 annually under a two-year lease. 


In view of the foregoing, it is suggested that an increased 
rental be paid by Loomis Holdings Ltd. , based on the difference 
between the required expenditure of up to $75,000 and their 
additional requests for the cost of non-mandatory requirements 
to facilitate their running of the lodge with new tenants. 
This amount is estimated to be $23,000 and could be amortized 
over the term of lease granted by Council. 

As previously mentioned, an estimated approximate cost of 
$20,000.00 is required to bring this structure to Health, 
Lodging House and Electrical minimum by-law standards. In 
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addition, the new Fire By-law standards require an estimated 
expenditure of $46,700.00 immediately for sprinkler installation 
etc. (The Acting Supervisor of Property & Insurance has been 
served notice that the City of Vancouver will face prosecution 
if Minaki Lodge is not brought up to fire By-law requirements 
within 90 days.) 

Since School and Park Boards have agreed to a three-year tenure 
and since a large amount of mandatory repairs and maintenance 
are to be carried out by the City for the building to remain in 
operation. Council may wish to give CONSIDERATION to the 
following : - 

(a) granting a 3 year lease effective from January 1, 
1976, (in place of a two year lease from September 
23rd, 1975); 


(b) an increased rental above the $1,000.00 per month, 
the increase to be contingent upon the amount of 
money expended on their requests for $23,000.00 of 
non-mandatory deferred maintenance (carpets, blinds 
painting etc.) these costs to be amortized over the 
term approved by Council. 

(c) 1130 Nelson Street to be rented at market value, 
term to coincide with lodge lease; 

(Directors of Minaki Lodge have asked to appear as 
a delegation to speak on this matter.) 

Now that investigation has established that an amount of $66,700.0 
is required for minimum mandatory by-law requirements for the 
two year lease term already approved by Council, and it is 
deemed prudent that there should be an allowance for repair 
contingencies and unforeseen requirements when the lodge is 
back on a full operation basis. 

The Acting Supervisor of Property and Insurance RECOMMENDS that an 
amount, not to exceed $75,000.00, be established for bringing the 
structure up to minimum by-law requirements and maintenance over 
the term of the lease decided by Council. 

The Comptroller of Budgets advises as follows: 

- Fire By-Law requirements to be chargeable to Account 
Code #447/1201 and 

- Other mandatory By-Law requirements to be chargeable 
to Congingency Reserve." 

'?he City Manager submits (a), (b) & (c )above to Coiincil for CONSIDERATION 
and RECOMMENDS approval of the recommendation of the Acting Supervisor 
of Property and Instirance. 

Delegation Request - Mr. D. Angel & Mrs. V. Ferguson 


RECOmENDATION 

2. McLaren Electric Building, 2151 Burrard Street 
Lease of portion (2.l60 sq ft.) of second floor 

The Acting Supervisor of Property & Insurance reports as follows: 

"City Council 'In Camera' on August 12, 1975, recommended: 

'That the Supervisor of Property & Insurance be authorized to 
negotiate leases on the McLaren Electric Building to expire 
no later than December 31, 1981.' 

Trend Kitchen Centre Ltd. occupy 2,160 square feet on the second 
floor of this building under a three year lease which expires 
November 30, 1975. 
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j 

i Following negotiations this lessee has agreed to a new lease 
I incorporating the following terms and conditions: 

j 

Rent to be increased from $400.00 per month to $700.00 
j per month commencing December 1/ 1975. 

i - Lease term to be five years from December 1, 1975 with 

full rental review after 2h years. 

- Lessee to have the exclusive use of four parking stalls. 

Lessee to have the right to sub-lease or assign when 
approved in writing by the City, such approval not to be 
! unreasonably withheld. 

- City to be responsible for payment of heat and light. 

- Lessee to be responsible for internal janitorial service. 

It is noted that the above rental rate represents current economic 
j rentals for comparable space in this area. 

Recommended that the above space be leased to Trend Kitchen Centre 
Ltd. under the above terms and conditions with a lease to be drawn 
to the satisfaction of the Director of Legal Services and the 
Supervisor of Property and Insurance." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Acting Supervisor of Property & Insurance be approved. 


3. Acquisition of 5370 Elgin St. for 
Widening of 37th Avenue Between 
Eraser and Inverness 


The Supervisor of Property & Insurance reports as follows: 

' "On September 21, 1971, City Council dealt with the question of 

whether 37th Avenue was to remain at 33 feet or ultimately widened 
to 50 feet. City Council recommended a course of action be taken 
with respect to the development of a 50 foot street. The owners of 
the above property, which is required for the widening of 37th Avenue 
had an offer from a private purchaser who subsequently backed away 
from concluding the transaction upon finding out the City's plan for 

I widening 37th Avenue. The owners are now offering this property for 
sale to the City. 

These premises comprise a Ih storey non-basement frame dwelling 
I erected in 1945 on a lot 49.5 ' X 98' zoned R.S. 1. The dwelling 
contains 4 rooms and a utility room on the main floor plus one room 
upstairs which was added in 1962. The dwelling also contains 5 
plumbing fixtures, has a patent shingle roof, stucco exterior and 
! heat is supplied by an automatic gas-fired furnace. The dwelling 

has been well maintained and is in good condition. There is a double 
garaye at the rear of the property. 

Following negotiations with the representative of the owners they 
are prepared to sell for the sum of $46,200.00 which was the price 
the private purchaser had agreed to pay, also on the understanding 
that the sale date be November 30, 1975, and that they retain rent- 
free possession to December 31, 1975. It is considered that this 
price is fair and equitable and represents market value in the area. 
It is proposed to rent these premises on a month to month basis until 
37th Avenue is to be widened at which time the dwelling will be 
demolished. 

i RECOMMENDED that the Supervisor of Property and Insurance be 

authorized to acquire Lot 18 Amd. , Block 14, D.L.'s 668-670 known 
as 5370 Elgin Street for the sum of $46,200.00 on the foregoing 
basis, chargeable to Code #561/2905, Land Purchase Fund." 

'he City Manager RECOMMENDS that the foregoing recommendation of the 
lupervisor of Property & Insurance be approved. 
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4. License to Occupy of Parking Purposes to 
Johnston Terminals Ltd. 

Portion of Parcel I, Block 279, D.L. 526 
1 And Lot 13, D.L. False Creek Plan l6003 

The Supervisor of Property and Insurance reports as follows: 

"The above property was leased to Johnston Terminals for ten years 
■ terminating on August II4, 197Uj at a monthly rental of $14.52.20 plus 
taxes as if levied. 

The lease has been continued on a month to month basis pending the 
I finalizing of plans on parking for the Heather Street Marina. These 

i plans are now complete and the parking lot will be upgraded and land- 

scaped in the early spring of 1976. This work will be done by the 
False Creek Consultant and the lot will remain under City control. 
The intent is to make Joint use of this parking lot for both Marina 
patrons and Johnston Terminals Limited employees parking. The lot 
will provide parking for 1^8 cars with the marina being allocated 
stalls for full time use and the use of 100 stalls on weekends, 
holidays and from 5 p.m. to 7 a.m. on weekdays. Johnston Terminals 
would have the use of I3 stalls full time and would have use of the 
100 stalls on weekdays from 7 a.m. to 5 p.m. , excepting public holidays. 
Working Jointly with the False Creek Consultant and Johnston Terminals 
Limited has produced the following. 

a. Johnston Terminals Limited have agreed to a license to 
occupy a portion of the premises for a 3 year term commencing 
December 1, 1975. 

b. Only private passenger type vehicles may use this portion of the 
premises. 

I 

i c. Thirteen stalls to be available for the exclusive use of the 

j licensee. 

d. One hundred stalls to be available for the exclusive use of 
the licensee between the hours of 7 a.m. to 5 P-m. on Monday 
to Friday inclusive, except for public holidays. 

e. The rent to be $730-00 per month. 

! f . The City may terminate the license on giving 6 months notice 

i if the premises are required for civic purposes. 

' g. The licensee may terminate the agreement by giving 6 months 

I notice. 

RECOMMENDED that a license to occupy be granted to Johnston Terminals 
Limited on the above terms and conditions with the agreement to be drawn 
to the satisfaction of the Director of Legal Services and the Supervisor 
of Property & Insurance." 


The City Manager RECOMMENDS that the foregoing recommendation of the Supervisor 
of Property & Insurance. 


Manager's Report, November 2S, 1975 


6Q8fc6'? 

(PROPERTIES - 6) 


15 . Sale of Properties 

I 

Tljie Supervisor of Property & Insurance reports as follows: 

"Offers to purchase were received by the City Clerk as a result of 
the City's call for tenders, and were opened in public on November 
24, 1975. 


' RECOMMENDED That the following offers to purchase be accepted and 
approved under the terms and conditions set down by Council, being 
in each case the highest offer received. 

lih\L PURCHASE price ' TERMS 

A. Lot B, Block 10, D.L. 668-670, Plan 14974 
! -N/S 37th Avenue, West of Windsor Street. 

: Approximately 49 ft. X 98 Ft - RS-1 

Dpmenico Taddei $39,228 City Terms 

Conditions: Bulkhead agreement - property above lane level. 

B. Lot 2, Block 113, Sections 28 & 29, Plan 15727 
-W/S Kootenay Street, at Gravely Street 

; Approximately 36,957 sq. ft. - M-2 

Kebet Holdings Ltd. $181,050 City Terms 

Conditions: 10 ft. X 20 ft. easement. Purchaser required to connect to 

sewer on 1st Avenue by use of right-of-way over Lot 1 to the 
^ South. 


C. Lots 5 & 6, Block 1, N.W.'s Section 24, Plan 367 Amd. 
-E/S Renfrew, Between Venables and Charles Streets. 
Approximately 69.6 ft. X 120 ft. - C-1 

Tjtrasolini and Eng $110,000. City Terms 

Construction Ltd. 

Cbnditions: Development permit to be obtained within 12 days and prior 
to transfer of property. Finished grade not to be below 
! street or lane level 

]) . 5-Acre parcel N.E. Corner 5th Avenue and Skeena Street 

-Permitted uses: warehousing, wholesaling and light manufacturing 
-Development by one principal firm; low traffic generator. 

cjommunity Builders $1,415,700 City Terms 

cjonditions : 

D evelopment conditions 

Development of the site must conform to the following conditions :- 

— Be of high quality and in harmony with the adjacent 
residential area with all activity (except parking and 

I loading) conducted completely within an enclosed building. 

— Maximum height of any building shall be 40 feet. 

— A minimum 45-foot landscaped setback shall be provided 
along Skeena Street. 

— The development shall be well landscaped with particular 
emphasis on the area adjacent to Highway 401 and the 

j area facing the residential development on the West side 

! of Skeena Street. 

— Truck access and the major portion of employee parking 
must be provided at the rear of the site. 


7 


Manager's Report, November 28, 1975. 


. (PROPERTIES - 7) 


Cllause #5 (Cont'd) 


Z onditions of sale 


The purchaser will be required to:- 

— Obtain a development permit conforming to the design 
approval and development conditions set out herein, 
prior to transfer of property; such permit to be 
obtained within 120 days. Date of sale will be the 
date of issuance of the permit. 

- Grant the City an option to repurchase the site in the 
event construction to the point of poured foundations has 
not been commenced within a period of 18 months from the 
date of Council's approval of the sale, or completed 
within a period of 36 months. 

~ Sign any and all bulkhead or easement agreements which 
the City may determine to be necessary. " 


The City Manager RECOMMENDS THAT the foregoing Recoimnendation of the 
Supervisor of Property and Insurance be approved. 


FOR COUNCIL ACTION SEE PAGm) - ^'^^ 
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REPORT TO COUNCIL 

STANDING COmiTTEE OF COUNCIL 
ON FINANCE & ADMINISTRATION 

November 20, 1975 


A meeting of the Standing Committee of Council on Finance and 
Administration was held in the No. 1 Committee Room, Third Floor, 
City Hall, on Thursday, November 20, 1975, at approximately 10.00 a.m. 


PRESENT: Aid. Volrich, Chairman 

Mayor Phillips 
Aid. Bowers, Bird, Boyce, 
Harcourt, Kennedy, 
Marzari, Sweeney 

CLERK: G. Barden 


INF0Ri4ATI0N 

1. Briefing for Information Purposes on Financial Matters in 
General. 


All members of Council were invited to attend a special meeting 
of the Standing Committee of Council on Finance and Administration 
at which the Director of Finance gave a briefing session on financial 
matters in general for information purposes. The Director of Finance 
expanded on material that was circulated to Members of Council to 
assist in understanding the overall finances of the City. The 
material included: 

Operating Revenues and Expenditures from 1965-74 
and 1974-75 

Tax Collections from 1960-74 

Capital Expenditures and Source of Funds 
1965-74 

Proposed Capital Program 1976-80 
Debt Policy and Borrowing Authority 
Level of Outstanding Debt 1960-75 
Local Improvements 
Waterworks 

Statement of Debenture Maturities 
Sinking and Related Funds 
Debt Charges Equilization Fund 
U.S. Premium Liability Reserve Fund 
Contingent Liabilities 

Non-contingent Debt Raised by Other Bodies 

i4embers of Council were very enthusiastic about the excellent 
briefing session presented by the Director of Finance and requested that 
similar sessions be held on a regular basis, particularly following an 
election. 

Following further discussion, it was 
RESOLVED 

THAT page 12 outlining Operating Revenue and Expenditures for 
1965-1974 be referred back to the Director of Finance for 
conversion to percentages and circulation to Members of Counci . 
for their information. 

Thii Meeting adjourned at approximately 12.30 p?m!'°^''^^'^ SEE PAGE(S)r^2. 
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REPORT TO CO UNCIL 
S TA NDING COMMITTEE ON F T NANCE 
AUGUST 11 , 1 ',-r7 


A meeting of the otandinq Coniini I'tee of Council on Finance 
was held in the No. I Committee Room, City Hall, on Thursday, August 
13, 1970, at approximately 5:2(1 p.m. 

PRESENT : Alderman Adamr-^ (Chn i rmnn) 

Aldermen Bird, Broome, Calder, Linnell, 
Rrmkin and Sweeney. 

ABSENT : His Worship tiie Mayor (Civic Business) 
Alderman Hardwick 
Alderman Phillips 
Alderman Wilson 


CLERK TO 

THE COMMITTEE : 


M . James 


The Minutes of the meeting held July 9, 1970, were adopted 
after correction: 

That the figure "1" in the first line of the first 
Recommendation be corrected to read "2". 

The following recommendation of the Committee is submitted 
to Council for consideration: 

RECOMMENDATION 


1 - Deferring Local Improvement Charges 

In compliance with the Resolution of Council of June 12, 1969 

"The matter of deferring payment of local improvement charges 
be referred to the Standing Committee on Finance for con- 
sideration, to ascertain if any relief could be given in 
special cases.", 

the Corporation Counsel reported, through the Board of Administration 
report on the above-noted matter dated March 4, 1970. The Committee 
considered the matter and 

RECOMMENDS that the Corporation Counsel prepare for submission to City 
Council, when appropriate, a draft Charter amendment which would autho- 
rize the deferment of the payment of local improvement charges: such 
amendment to provide for the accrual of interest against the deferred 
charges . 


The meeting then adjourned. 


****** 
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SPECIAL MEETING OF THE 


STANDING COMMITTEE OF COUNCIL 
ON 

HOUSING AND ENVIRONMENT 


November 20, 1975 


A Special Meeting of the Standing Committee of Council on 
Housing and Environment was held on Thursday, November 20, 1975, 
at 1:30 p.m. in the No. 1 Committee Room, Third Floor, City Hall. 


PRESENT : 


Alderman Harcourt, Chairman 


Alderman Bird 
Alderman Boyce 
Alderman Cowie 


ABSENT: 


Alderman Rankin 


CLERK: 


R. Demofsky 


RECOMMENDATIONS : 


1. Demolition Controls 

Council on October 21, 1975, considered two City Manager's 
reports dated October 16, and October 17, 1975, regarding 
demolition controls, and approved the recommendations contained 
therein. One of the recommendations was: 

"THAT the matter of provision of an adequate stock of 
low and medium income rental housing be referred to 
the Housing and Environment Committee to develop a brief 
to the Federal and Provincial Governments in connection 
with the funding of such projects, and that the Committee 
further consider such matters as long-term policies in 
various areas in the City, transfer of development rights. 
City objectives for low rental senior citizen and non- 
market family housing." 

Submitted this day was a brief from Alderman Harcourt, dated 
November 20, 1975, entitled 'Demolition Controls'. This brief, which 
is on file in the City Clerk's Office, stated in part: 

" Council has become increasingly more involved in the whole demolition 
issue. Two basic principles have evolved for Council's consideration. 
These are: 


1. That demolition permits should be tied to development and 
building permits. 

2. That in the Inner-city area, as a minimum, at least as many 
low-income dwelling units should be built as are being demolished 


1. Last Spring, I was asked to report back on demolition controls . By 
August, Dr. Bryson, Director of Permits and Licenses, had prepared 
factual information on demolition for the years 1973 to the mid part 
of 1975. City staff and myself considered this information plus the 
Social Planning study on the 1100 conversion units in the RM3-A area 
of Kitsilano and also the Director of Legal Services' and Director of 
Planning 's information on Toronto's stiff anti-demolition by-law 
pena Ities . 


Cont'd . . 
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Alderman Rankin and Alderman Volrich, in the latter part of September, 
placed slightly different motions before Council. Each was incomplete, 
but together they formed the basis for a comprehensive Council approach. 
With that in mind, I seconded both motions to get them on the floor for 
debate at the September 23rd Council meeting. Many delegations were 
heard at that time. Staff were instructed to analyze the motions and 
submissions and report back within a month's time. October 21st the 
City Manager's report and the Director of Planning's memo were before 
us when we again considered Alderman Rankin's and Alderman Volrich 's 
motions. Twenty eight delegations appeared. Council defeated Alderman 
Rankin's motion. Alderman Volrich withdrew his motion. Council then 
adopted the City Manager's report which meant accepting the first basic 
principle which tied demolition permits to building permits. 

2. The second principle, replacement of low and modest income inner- 
I city housing units, was referred to the Housing and Environment 
Committee for a report back on practical ways to carry out such a 
policy. The Housing and Environment Committee will start considering 
this question at its meeting slated for November 20. Further meetings 
will be held with senior governments and a report will be brought back 
to Council in early 1976. 

Not only the question of low income housing in the inner-city 
will be reported on at that time, but also a detailed housing 
policy will be available. City officials are preparing a housing 
policy paper which is part of the emergent city plan Alderman 
Bowers' Planning and Development Committee will be bringing before 
Council in the Spring of 1976. Housing policies for the city 
will be considered, as will the rest of the city plan, in relation 
I to the GVRD's Livable Region Plan for 1976-86. 

However, the Housing and Environment Committee's immediate focus 
for a November 20th meeting is on the City Manager's recommendation, 
which was passed by Council on October 21st. That recommendation 

I is that "the City Manager further recommends that the matter of 
provision of an adequate stock of low and medium income rental 

; housing be referred to the Housing Committee to develop a brief 
to the Federal and Provincial Governments in connection with the 

! funding of such projects, and that the Committee further consider 
such matters as long-term policies in various areas in the city, 
transfer of development rights, city objectives for low rental 
senior citizen and non-market family housing." 

Staff have had further time to consider the cielegation presentations 
of September 23rd and October 21st, Council members ' statements 
of October 21st and the Department of Planning report dated 
October 16. 

Cont'd . . . 
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In my opinion there are a number of ways that the second basic 
policy of providing an adequate number of low and modest income 
housing units in the inner-city can be carried out. 


A. Those that are already in operation or accepted: 

1) Bonusing, e.g. the RM3-A area in Kitsilano 

2) Changing zoning to allow residential, e.g. the 
Downtown Plan and new zoning for the Downtown 
Eastside . 

3) Neighbourhood preservation, e.g. Downtown Eastside 
and Strathcona. 

4) Renewal of older industrial and warehouse areas, 
e.g. False Creek. 

5) Government sponsored or non-profit or co-operative 
new housing units. This Committee receives a 
monthly status report on such activities. 

6) Acquisition of existing residential units. Examples 
in the past are the Stanley-New Fountain, Central, 
Oliver and Ferry Rooms, and the Residents United to 
Save Housing proposals for Kitsilano. Further, the 
Director of Housing, Mr. Maurice Jeroff, has applied 
to the senior levels of government for $4 million 

to be us'ed in 1976 for acquisition of existing resi- 
dential structures where necessary. 

B, There are some other approaches that Council has not yet 
agreed to or thoroughly considered: 


1) Require residential developers, where demolitions 
are involved, to provide a certain number of low 
income or modest income units in the development, 
I understand the City of Los Angeles has introduced 
such a measure. 


2) Establish a quota system for each neighbourhood 
in the city so that demolitions of existing units 
are tied to acquisition construction bonusing, or 
some other means of building or preserving low 
income units. 


3) An impost system where developers pay part, or all, 
of the construction costs of their units If they 
do not wish to build them themselves. • 

The Chairman expressed that demolitions were creating a social 
problem and emphasized the importance of City involvement in control 
of demolitions. The City should try to establish a policy which 
fits into the liveable region plan. During discussion of the above 
brief the following points were noted: 

The City should emphasize its involvement in 'housing' and should 
not deal with low-income housing in isolation. 

It was expressed that stopping demolitions could be a deterrent 
to developers building rental hotising. 

The City should establish a policy of building low-cost rental 
housing. 


Cont'd . . . 
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The private developers should be given incentives to construct 
rental housing i.e. 'bonusing' in Kitsilano in RM-3A areas. 

The Chairman advised that DAON will be building 500 rental units 
at Pacific and Burrard and various other developers will be 
building another 500 rental units in the City of Vancouver. 

Over the past two years approximately 6 5% of new housing units 
have been non-market. 

Co-operative housing projects should be equally distributed in 
all parts of the City. 


Mr. Dan Janczewski of the Planning Department submitted a brief 
outlining for the Committee a number of ways that demolition control 
could be of assistance. This brief is on file in the City Clerk's 
Office. Listed below are some points from this brief: 

When a multiple housing project is to be in an area, adequate 
schools, parks, and other facilities must be readily available. 

The points noted in Alderman Harcourt ' s brief should be related 
to a housing policy for the City which conforms to the City plan 
and a liveable region plan. 

The Planning Department should look at all areas of the City and 
advise on: 

a. those areas where there should be no change; 

b. those areas where change is desirable and exactly 
what kind; 

c. those areas where we want radical change. 

In answer to a question from Mr. J. Cotgrave of the Property 
and Insurance Department the Chairman advised that approximately 
100 to 150 housing units are being lost per year in the Kitsilano 
area, and that approximately 60% of these house low-income people. 


RECOMMENDED, 

A, THAT Council adopt the principle that as a minimum, as 
many low income housing units will be built as are being 
demolished. 

B. THAT the following strategies be reconfirmed: 

i) Bonusing, e.g. the RM-3A area in Kitsilano 

ii) Changing zoning to allow residential, e.g. 
the Downtown Plan and new zoning for the 
Downtown Eastside. 

iii) Neighbourhood preservation, e.g. Downtown 
Eastside and Strathcona. 

iv) Renewal of older industrial and warehouse areas, 
e.g. False Creek. 

v) Government sponsored or non-profit or co-operative 
new housing units. 

vi) Acquisition of existing residential units. 
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C. THAT further consideration be given to the following approaches: 

i) that residential developers be required to provide 
as many low income units as are being demolished. 

ii) that every residential housing project provide a 

certain number of low or modest income housing units. 

iii) that a quota system be established for inner-city 
neighbourhoods . 

iv) that the question of developer imposts be approved. 

D. THAT staff report back on such policies and, further, 
that the Chairman of the Housing and Environment 
Committee hold discussions with the Federal and Provincial 
Government housing officials about the above points with 
report back to the Housing and Environment Committee. 

E. THAT these points be related to a housing policy for the 
City which conforms to the City plan and a liveable region 
plan . 

INFORMATION ; 

2 . Low-Cost Spay and Neuter Clinic 

Alderman Boyce noted that Council on November 18, 1975, approved 
a grant of up to $45,000 to the B.C.S.P.C.A. for construction of a 
low-cost spay ana neuter clinic. She reauested that Wr. J. Holmes, 
Secretary-Manager of the B.C.S.P.C.A. be "present at a future Housing 
and Environment Committee meeting to provide further information 
related to the total financing of this facility. 


The meeting adjourned at approximately 2:54 p.m. 


* * * * 


FOR COUNCIL ACTION SEE PAGm^^^ 
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REPORT TO COUNCIL 

STAiNFDING COmiTTEE OF COUNCIL 
ON FINANCE & ADMINISTRATION 

November 20, 197 5 



A meeting of the Standing Committee of Council on Finance and 
Administration was held in the No. 2 Committee Room, Third Floor, 
City Hall on Thursday, November 20, 1975 at approximately 1.30 p.m. 


PRESENT : 


ALSO PRESENT: 


Alderman Volrich, Chairman 
Aldermen Bowers, Kennedy 
Marzari, and Sweeney 

Alderman Boyce (for Clause 
1 only) 


CLERK ; 


G. Barden 


INFORiyiATION 


1 . Establishment of Branch Library - West Point Grey. 


The West Point Grey Community Association distributed a brief 
dated November 3, 1975 supporting a letter of October 24, 1975 in 
which the Vancouver Public Library advised they agreed in principle 
to the Association's request that a Branch Library service be 
established in the area of 10th Avenue and Sasamat Street. 

Ms. Dorothy Gillis, president of the West Point Grey Community 
Association advised that they had conducted a survey of every house- 
hold in both West Point Grey and the University Endowment Lands. The 
survey response indicated that 90% felt that a branch library is 

needed in the vicinity of the 10th and Sasamat Street, and 90% wou.lrl 
use the branch library if one were available. West Point Grey is the 
only area that did not receive funds for a branch library as agreed 
to by the voters in the 1971-75 Five Year Plan. 

It was noted that West Point Grey Library was included in original 
submissions for the 1976-80 Five Year Plan on a leased premises basis, 
with the request being $150,000 for books and equipment. The request 
was deleted in the review process. 

Mr. Peter Kitchen, Chairman, Vancouver Public Library Board 
advised that the University Endowment Lands are not included m 
tne Greater Vancouver Library Federation and residents had 
requested that they be given access to any branch library established 
in the West Point Grey area. 

In tne ensuing discussion, the Committee felt the Association 
should first approach the Provincial Government and the Federation 
for capital and operating funds to establish a library in West 
Point Grey since it would also serve the University Endowment Lands. 


Following further discussion it was, 
RECOMiyiENDED 

THAT the submission be received, it being understood that the 
Association will apply directly to the Provincial Government 
md the Federation for capital and operating funds to establish 
J. branch library in West Point Grey. 


Cont'd. 
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RECOi^ENDATION 


2. Civic Cultural Grants - 1976. 


The Committee had for consideration a Manager's Report dated 
November 4, 19 75 (copy circulated) in which the Director of Social 
Planning recommended adoption of 12 guidelines in connection with 
Civic Cultural Grant applications as follows: 


"1. Cultural Grants are given only to Non-Profit Societies which, in 
the judgment of City Council, make a unique arts contribution to, 
or are of special significance to the City. 


Cultural Grants are given to defray a portion of operating expenses 
for established cultural facilities or to help cultural organiza- 
tion;; produce specific programs on a planned basis. 


3. In order to apply for a cultural grant, an organization must be 
prepared to supply valid financial information. What the grant 
is for, and the period during which the grant is to be used, 
must be specified. 


4. Except in exceptional circumstances, cultural grants will not be 
made available to cover past deficits in operating budgets or for 
capital improvements. 


5. Conversely, organizations will not be penalized for surpluses 
in the given year, providing that such surpluses are placed in 
reserve to defray costs for capital improvements or to cover 
future deficits. 


6. So long as a major Special Event grant is given on an annual basis 

to the B.C. Folk Arts Society for the purposes of Folkfest and other 
folk art activities, no Cultural Grants should be recommended for 
ethnic performing groups. 


Applications for amateur and semi-professional organizations should 
be referred to the Community Arts Council for adjudication, within 
the framework of civic guidelines and budget constraints. Their 
recommendations will be reviewed by the Social Planning Department's 
advisory group and included in the cultural grants recommendations 
report to the Standing Committee on Finance and Administration. 

Festival activities (neighbourhood and city-wide), civic celebrations 
and special projects will not be considered for cultural grants. 
Instead, applications for funds for such activities shall be referred 
to the Social Planning Department to be reviewed within the framework 
of a predetermined "Special Events" budget and be co-ordinated with 
the Engineering and Police Departments. 


9. Cultural Grants v/ill be dealt with on a once a year basis. 

10. Special Events v;ill be dealt with on a semi-annual basis. The 

budget for Special Events should include some discretionary funds 
for the purpose of initiating, planning and co-ordinating City- 
sponsored Special -Events. 


11. a) In 1976, the total of cultural grant recommendations may not 
exceed an increase of 10% over the 1975 total (or approximately 
$275,000, not including the Centennial Museum and the Vancouver Art 
Gallery) . 


Cont'd. 
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Clause No. 2 Continued. 


b) In 1976, except for established and unique cultural facilities, 
such as the Artists' Gallery and Western Front, first time grant 
requests will necessarily fall into a low priority category. 

c) Funding f o r p r o f e s s ional organizations of superior artistic 
merit, whose civic grant in 1975 was less than $2,000, may receive 
grants of up to $2,000, regardless of the percentage increase over 
1975. The intent here is to adjust for inequities which may have 
occurred in the past. 

d) In 1976, for all other applicants, no grant may exceed an 8% 
increase over the 1975 level. Some grants may remain at the 1975 
level and some may be reduced or phased out. 

c) The projected Special Events budget should be a minimurn of 
$60,000, and include a $10,000 discretionary fund. 

f) The Centennial Museum and the Vancouver Art Gallery will be 
dealt with separately by the Standing Committee on Finance and 
Administration on a previously established basis. 

12. All organizations Xvfhich received Grants from the City in 19 75 arc 
to be contacted immediately and given the opportunity to obtain 
applications, together with copies of these guidelines, from the 
Social Planning Department. Applications are to be returned to 
the Social Planning Department by the second week In December. 
Recommendations on Cultural Grants and Special Events shall be 
brought to the Standing Committee on Finance and Administration 
on January 8th, 1976 and to full Council on January 27th, 1976." 

The Director of Social Planning reported that the guidelines 
were drawn up in response to requests from cultural organizations 
for a more open adjudication process. Also the guidelines should 
nelp effect more economical administration procedures and whilst 
holding the line against inflation, help protect organizations which 
are currently dependent on cultural grants for their continued 
operation. 

The City Manager stressed that he could not endorse or support 
any guidelines for discretionary funds. 

Following discussion, the Committee dealt with the twelve 
guidelines as follows: 

RECOI4I4ENDED 

A. THAT guidelines 1, 2, 4, 6, 8, 11(b), 11 (c), 11 (d) and 
11 (f) be approved as outlined above. 

B. THAT guidelines 3, 7, 9, and 12 be approved amended as 
follows : 

3. In order to apply for a cultural grant, an 

organization must be prepared to supply valid 
financial information. What the grant is for, 
and the period for which the grant is requested 
must be specified. 
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7. Applications for amateur and semi-professional 
organizations should be referred to the 
Community Arts Council for consideration 
and advice within the framework of civic guide- 
lines and budget constraints. Their recommend- 
ations will be reviewed by the Social Planning 
Department' s advisory group and included in the 
cultural grants recommendations report to the 
Standing Committee on Finance and Administration. 

9. Cultural Grants will be dealt with at budget time 
on a once a year basis. 

12. All organizations which received Grants from the 
City in 1975 are to be contacted immediately and 
given the opportunity to obtain applications, 
together with copies of these guidelines, from the 
Social Planning Department. 

C. THAT guideline # 5 be deleted. 

D. THAT guidelines 10, 11 (a), and 11 (e) be deferred for 
further consideration and discussion with the Director 
of Social Planning. 


3. Anti-Inflation Program for Greater Vancouver . 

The Chairman in a memorandum dated November 3, 1975 proposed an 
Anti-Inflation program for Vancouver as follows: 

'*I'his year has seen us come to a crisis in our economy which has 
necessitated the recent drastic actions of restraint taken by 
the Federal and Provincial Governments. 

To a large extent I believe that the crisis has been of their own 
making, in terms of the excessive spending programs of both govern- 
ments in recent years, and their complete failure to implement 
policies that could control the situation. 

However, in the light of the restraints now imposed by the senior 
governments, I suggest that we, on the City level, now take similar 
action to assert our own determination to hold the line in certain 
areas of our own responsibility. Some of the actions which I 
r'ecommend will not be popular, but neither are many of the actions 
taken by the senior governments. I hope, however, that all affected 
persons, departments and agencies will accept these restraints with 
understanding as to their necessity. We ask their full cooperation. 
I vould also hope that other cities and municipalities in B.C., and 
across Canada, will take similar actions, so that all three levels 
of government can join together in a concerted and coordinated 
effo.t't to bring a measure of control to the inflationary pressures 
in our economy. 

With these considerations in mind, therefore, I RECOMMEND the 
following: 

1) That, as a general policy, no increases in staff be permitted 
during the coming year, effective immediately. 

The following policies will also apply: 

a) Exceptions to the basic policy will be 

considered only in special or urgent situa- 
tions which should be brought before 
Council for approval; 
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b) Present temporary positions should be 
phased out as soon as possible; 

c) The number of seasonal or temporary 
employees hired by any department or 
body shall not exceed the number hired 
ill 1975. 

2) That no increases in pay be given members of Council in 1976, 
including the Mayor. 

3) That it be made clear at this time, as a matter of policy, 
that all labour contracts not yet entered into for the yeai" 
1976 are to be considered as falling within the Federal 
guidelines. This will include Police and Fire Department 
contracts . 

4) That it be established as a matter of policy at this time 
that no increases will be approved in cultural grants in 
1976. This applies both to the total of cultural graats 
over the 1975 level and to individual grants. A few 
exceptions may be considered where the grant is related to 
the amount of rental paid to the Theatre or Playhouse, where 
such rentals have inci-eased over the 1975 level. 

5) That the City not consider any applications whatever for 
grants from agencies in the field of providing social 
services, since this is considered by the Provincial Govern- 
ment as being its area of responsibility. All such applica- 
tions should be referred to the Department of Human Resources. 
Tills is essentially in line with the offer of the Minister 

to fully assume this responsibility. 

6) That all departments and other civic bodies be requested to 
immediately implement ways and means by which the productivity 
of pei'sonnel can be further improved. A specific report is 
requested in each appropriate case within two months' time. 

In many situations this will depend on the extent of the extra 
duties that City Council imposes on our staff. The Council, 
therefore, can assist in the matter by following some resti'aint 
in the number of reports or unnecessary exercises it requests 
of our staff people. 

7) That all departments and civic bodies be requested to 
immediately implement ways and means by which the purchase 
of new equipment and materials can be reduced or deferred. 

8) That all departments and other civic bodies be requested to 
report within one months time on all programs within their 
jurisdiction v/hich can be deferred without impairment to the 
basic level of services provided in 1975. 

9) That the City Manager report back to the Committee as to the 
extent by which the City's financial involvement in the support 
of the Museum may be reduced." 


Cont ' d. 
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CITY OF VANCOUVER 

REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver was 
held on Tuesday, August 25, 1970, in the Council Chamber, at 
approximately 9:30 A.M. 

PRESENT : His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 
Hardwick, Linnell, Phillips, 
Rankin, Sweeney and Wilson 
(Alderman Hardwick arrived at 9:55 a.m.) 

CLERK TO THE COUNCIL : R. Thompson 

PRAYER The proceedings in the Council Chamber were opened with 
prayer. 

'IN CAMERA ' MEETING 

The Council agreed to an 'In Camera' meeting later this day. 

ADOPTION OF MINUTES 

MOVED by Aid. Broome, 
SECONDED by Aid. Adams, 

THAT the Minutes of the Regular Council meeting (including 
'In Camera'), dated August 18, 1970, be adopted. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Adams, 

THAT this Council resolve itself into Committee of the Whole, 
His Worship the Mayor in the Chair. 

- CARRIED 

REPORT REFERENCE 

Director of Planning Proposed Low Density Multiple 

Housing Southwest Marine Drive and 
the Eraser River (Horner Developmen 

FOR COUNCIL ACTION SEE PAGE 3 


COMMUNICATIONS OR PETITIONS 

1. Alteration of Dates of 

September Council Meetings 

The annual schedule of Council meetings calls for a skip on 
September 8th and a meeting on the 15th September and the U.B.C.M. 
will meet on the week of September 14th to 18th at which nearly 
all members of Council will be present, said the City Clerk. 

MOVED by Aid. Adams, 

THAT the Council hold a regular meeting on September 8th and 
the regular meeting originally scheduled for September 15th be 
cancelled . 


- CARRIED 
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The City Manager and the Director of Finance supported the 
proposed program and felt it would be effective in holding the line 
and fighting inflation at the civic level. 


Following discussion it was, 


RECOmENDED 


A. THAT recommendations 3 and 9 be approved; 

B. THAT recommendations 1, 2, 4, 6, 7, and 8 be approved, 
amended as follows: 


(1) That, as a general policy, no increases in 

staff be permitted for the fiscal year 1976, 
effective immediately. 


The following policies will also apply: 


a) Exceptions to the basic policy 
will be considered only in special 
or urgent situations which should be 
brought before Council for approval; 

b) Present temporary positions should be 
phased out as soon as possible; 

c) The number of seasonal or temporary 
positions filled by any department or 
body shall not exceed the number of 
positions filled in 1975. 


(2) That no increases in pay beyond the Federal 

guidelines be given members of Council in 1976, 
including the Ilayor. 

(4) That it be established as a matter of policy at 
this time that no increases will be approved in 
cultural grants in 1976. This applies to the total 
of cultural grants, excluding the Museum and Art 
Gallery, over the 1975 level. A few exceptions 
may be considered where the grant is related to the 
amount of rental paid to the Theatre or Playhouse, 
where such rentals have increased over the 1975 
level. 


(6) That all departments and other civic bodies be 
requested to immediately implement ways and means by 
which the productivity of departments can be further 
improved. A specific report is requested in each 
appropriate case within two months' time. In many 
situations this will depend on the extent of the 
extra duties that City Council imposes on our staff. 
The Council, therefore, can assist in the matter by 
following some restraint in the number of reports or 
unnecessary exercises it requests of our staff people. 

(7) That all departments and civic bodies be requested to 
immediately implement ways and means by which the 
purchase of new equipment and materials can be reduced 
or deferred without impairment to efficient, 
operation. 


Cont ' d. 
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Standing Committee of Council 
on Finance & Administration 
November 20, 197 5 


Clause do. 3 Continued . 

(8) That all departments and other civic bodies 

be requested to report within one month' s time 
on all programs within their jurisdiction 
which can be deferred without impairment to the 
basic level of services provided. 

C. THAT recommendation 5 be deferred for report from the 
Director of Social Planning. 

D. THAT all departments and civic boards be advised that in 
preparation of their 1976 estimates, the reductions 
intended by recommendations 7 and 8 be taken into account. 


4 . Council Package . 

Committee members discussed the heavy Council package that is 
put before Council each week and the time spent on trivial matters 
that could be handled by staff. 

The question of more authority being given to the City Manager 
to handle minor reports such as rental reviews, illegal suits, etc. 
was brought up. It was felt that the lenath and number of reports 
could be reduced. The City Manager agreed to review these matters. 


The Meeting adjourned at approximately 3.30 p.m. 


f OR COUNCIL ACTION SEE PAGE(S)^tI. 


REPORT TO COUNCIL 


November 2?, "1975 

CLIENT'S COMMITTEE RE SPACE REQUIREMENTS 
OF VANCOUVER POLICE DEPARTMENT 


V 


A meeting of the Client's Committee re Space 
Requirements of Vancouver Police Department was held 
in the No. 1 Committee Room, third floor, City Hall 
on Thursday, November 27, 1975 at approximately 
10:00 a.m. 

PRESENT ; Alderman Bowers, Chairman 
Alderman Rankin 
Mr. L. E. Ryan, City Manager 
Mr. Do Forss, Deputy Director 

of Finance 
Mr. A. Langley, Assistant Director 

of Construction & Maintenance Division 
Deputy Chief Constable T. Dixon 
Mr. J. H. Cohen, Vancouver Police 

Board 

Supt. T. Herdman, Vancouver Police Dept. 
Mr. J. Johnson, Vancouver Police Dept. 
Mr. R. Stewart, Vancouver Police Dept. 
Mr. J. Bisset, Vancouver Police Dept. 
Mr. Fo Harrison, Architect 
Mr. C. E. Carlson, Architect 
Mto p. Skrimshire, Construction & 
Maintenance Division 

COMMITTEE 

CLERK: H. Dickson 


RECOMMENDATION 


The Committee had before it for consideration budget 
estimates and preliminary drawings (circulated) from Architects 
Harrison/Kiss and the Construction and Maintenance Division 
of the City for the renovations to the Oakridge Police Sub- 
Station, renovations to the Public Safety Building at 312 Main 
Street, construction of an annex building for 312 Main Street, 
and budget figures for the Communications Centre now nearing 
completion within 312 Main Street. 

The Committee considered each project separately as 
follows : 


1 . Renovations to Oakridge Sub-Station 

The Architects explained they had begun plans which 
would be within the previous budget estimate of $250,000 
but later learned the requirements of the Police for space 
had increased somewhat, hence the additional cost of $42,000. 
The total estimated cost of $292,000 does not include any 
additional furniture which may be required. 

There was some discussion on the use of space at 
Oakridge by Community Resource Board social services 
personnel and whether they could not be housed in Resources 
Board offices. 

The Police replied, however, this service is required 
on a 24-hour basis. The space planned for will accommodate 
an increase in Police manpower which has already been approved 
by Council and will become active in 1976. 

Following discussion it was 

Cont'd ... 
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Client's Committee re Space Requirements 

of Vancouver Police Department 

Clause #1 continued ; 

RECOMMENDED 

THAT Council approve a maximum expenditure of 
$292,000 for the expansion to the Oakridge 
Police Sub-Station. 


2. Renovations to the Existing Public Safety 
Building. 312 Main Street 

It was noted the latest costs remain within the 
previous estimated costs the Architects were instructed 
to keep within. However, the renovations to this building 
are planned on the basis that the proposed annex will also 
be built. 

The Architects explained the plans have been approved 
in principle by the User's Committee save for some minor 
internal re-arrangement of offices. 

The Architects further explained that a complete 
wall-to-wall gutting of the building has been scaled down 
somewhat in that major fixtures such as washrooms, stairwells, 
etc. will not be relocated. The amount of renovations in 
the basement has also been cut back. 

The Architects stated they are confident the renovations 
can be done for the estimated $3,992,000 cost. 

A representative of the Police Department stated he 
had been under the impression the annex would be built first 
rather than the two projects being undertaken concurrently. 

This raised the question of temporary relocation of 
Police staff during the renovations and the possible additional 
cost of such temporary accommodation. 

The Committee had originally thought it could use the 
old Firehall located at Cordova and Gore Streets, which was 
recently leased by the City to a theatre group, as temporary 
Police accommodation. 

It was stated that the Theatre group has not yet obtained 
its grant from the Federal Government and therefore a possibility 
exists that the old Firehall could again become available. It 
was agreed this matter should be investigated. 

It was felt the User's Committee should report back to the 
Client's Committee on any need for temporary accommodation 
outside 312 Main Street during the renovations and the costs 
of such accommodation as well as the costs of any additional 
furniture which may be required for the enlarged Police station. 

Discussion then centered on the possibility of extending 
the terms of reference of Turnbull and Gale, contractors for 
the Communications Centre, to include contract management of 
the entire project of renovations and construction of the 
annex or whether the management contract should be determined 
by tender. 

However, it was pointed out the services of the contractor 
will be required in the preparation of the working drawings for 
the renovations. 


Cont • d 


Client's Committee re Space Requirements 

of Vancouvei'' Police Department 

Clause #2 continued : 

Following discussion it was 

RESOLVED 

THAT the User's Committee report to the Client's 
Committee on any need for temporary accommodation 
outside 312 Main Street during the renovations and 
the cost of such accommodation and the costs of 
any additional furniture required. 

It was 

RECOMMENDED 

(a) THAT Council approve renovations to the 
Police Station at 312 Main Street at a 
cost of $3,992,000; 

(b) THAT the terms of reference of Turnbull 

and Gale, contractors for the Communications 
Centre at the Police Station, be expanded 
on a fee basis to include assistance in 
the preparation of working drawings for 
renovations to the entire building at 
312 Main Street; 

(c) THAT the Architects Harrison/Kiss and the 
Construction and Maintenance Division of 
the City investigate a management contract 
for the renovations and construction of 
the annex and report back on whether such 
a contract should be put to public tender 
for competitive bidding; 

(d) THAT Council request a status report on 
the recently negotiated lease of the City 
Fireball at Cordova and Gore Streets to 
the Actor's Workshop to determine whether 
the building might still be available for 
temporary Police accomjnodation during 
renovations to the Police Station. 


3 . Annex Building at 312 Main Street 

The Architects advised the Committee plans for the 
annex have been accepted by the User's Committee but 
there will be some reshioffling of internal office space 
to meet Police requirem.ents . 

In response to a question from the Chairman, the 
Architects stated it would not be possible to leave off 
the top floor as this would not provide enough space to 
accommodate the Department. A small section of the fourth 
floor of approximately 1,100 sq. ft. could be omitted. 

It was noted that skywalks are proposed for both the 
third and fourth floors and that if one were omitted, a 
saving of approximately $20,000 might be realized,, (This 
is a major portion of the increased estimate of $43,000) , 

Following discussion it was 
RECOMMENDED 

THAT Council approve the construction of the annex 
building for the Police Station at 312 Main Street 
but that the Architects, in consultation with the 
User's Committee, find moans to keep the total cost 
to a maximum of $3,127,000. 

Cont'd . , 


Client's Committee re Space Requirements 
of Vancouver Police Department 
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4. Communications Centre 

The Architects advised the increase of $41,000 over 
the previous estimated total cost for this project, which 
is now nearing completion, is due mainly to the installation 
of a large new generator to serve the entire complex. 

Following discussion it was 

RECOMMENDED 

THAT Council approve the expenditure of an 
additional $41,000 for the Communications 
Centre bringing the total cost to $466,000. 

FURTHER THAT the Director of Finance report 
to Council on the source of funding for all 
projects to meet Police Department space 
requirements and the source of funding for 
a management contractor's fee. 


CONSIDERATION 


5 . Exterior Facade of 312 Main Street 

The Committee's attention was drawn to a letter 
dated October 31, 1975 (circulated) from Architects__ 
Harrison/Kiss which suggested a new exterior for the 
Public Safety Building. 

This work would cost an estimated $150,000 and the 
result is illustrated on the sketches attached to the 
October 31, 1975 letter. 

Following discussion it was 

RESOLVED 

THAT the proposal of Harrison/Kiss, Architects, 
for external treatment of the Public Safety 
Building be received and forwarded to Council 
for consideration. 


The meeting adjourned at approximately 11:45 a.m. 
^^^^^^^^^^ 


FOR COUNCIL ACTION SEE PA6E(S),^v2U£ 
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CITY OF VANCOUVER 
SPECIAL COUNCIL - DECEMBER 4, 1975 
PUBLIC HEARING 

A Special Meeting of the Council of the City of Vancouver 
was held on Thursday, December 4, 1975, at 7:30 p.m., in the 
Auditorium of Kitsilano Secondary School, 2550 West 10th Avenue, 
for the purpose of holding a Public Hearing to amend the Zoning 
and Development By-law. 

PRESENT ; Mayor Phillips 

Aldermen Bird, Bowers, Boyce , Cowie, Harcourt, 
Marzari, Rankin, Sweeney and Volrich. 

ABSENT: Alderman Kennedy 

CLERK TO THE COUNCIL; R. Henry 


COMMITTEE OF THE WHOLE 


MOVED by Aid. Harcourt, 
SECONDED by Aid. Rankin, 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair, to consider proposed amendments to 
the Zoning and Development By-law. 

- CARRIED UNANIMOUSLY 


1. Kitsilano Apartment Neighbourhood 
Zoning and Development Control 
Process 


An application was received from the Director of Planning to 
amend the Zoning and Development By-law No. 3575, as follows: 


1. Section 2 of By-law No. 3 575 is amended by inserting 

the following iiwnediately after the definition of "Height of 
Building" : 

"Infill" shall mean a building or group of buildings 
containing any number of dwellings that is built on 
any site and includes the retention of existing 
buildings. 


2. Subsection (9) of section 3 is amended by adding the 

following as clause (d) : 

" (d) The Director of Planning may, in his disci;-etion, 
relax the following provisions of subsection (2) 
of Section 10, namely: 

paragraph (c) of sub-clause (iv) of clauses (a) 
and (b) ; 

paragraph (c) of sub-clause (v) of clause (c) ; 

paragraph (c) of sub-clause (iii) of clause (d) ; 

paragraph (c) of sub-clause (ii) of clause (e) . 


3. To amend By-Law No. 3575 by establishing the following 

District Schedules: 

a. (RM-3B) Multiple Dwelling District (Medium Density - 
Inner Urban Neighbourhood) Schedule A of the Draft 
By-Law. 

b. (RM-3A1) Multiple Dwelling District (Medium Density - 
Inner Urban Neighbourhood) Schedule B of the Draft 
By-Law. 

cont'd. . . . 
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Special Council (Public Hearing), December 4, 1975 2 

Kitsilano Apartment Neighbourhood 
Zoning and Development Control 
Process (continued) 

c. (C-2A) Commercial District (Suburban) Schedule C of the 
Draft By-Law. 

d. (M-IA) Industrial District (Light-Residential Community) 

Schedule D of the Draft By-Law. 

4. To rczone the area outlined in black on the attached plan 

identified as Plan Z-l82, whereby each area be rczoned as 
indicated below: 

a. From (RM-3A) Multiple Dwelling District (Medium Density) 

to (RM-3A1) Multiple Dwelling District (Medium 
Density - Inner Urban Neighbourhood) . 

b. From (RM-3A) Multiple Dwelling District (Medium Density) 

to (RM-3B) Multiple i)welling Disti-ict (Medium 
.Density - Inner Urban NeighbourJiood ) . 

b. l From (RM-3A) Multiple Dwelling District (Medium Density) 

and (M-1) Industrial District (Light) to (RM-3B) 
Multiple Dwelling District (Medium Density - Inner 
Urban Neighbourhood. 

c. From (C-2) Commercial District (Suburban) to (C-2B) 

Commercial District (Suburban). 

c.l From (C-2) Commercial District (Suburban) and (M-1) 

Industrial District (Light) to (C-2B) Commercial 
District (Suburban). 

c. 2 From (C-3A) Commercial District (Medium Density) to 

(C-2B) Commercial District (Subuiban) 

d. From (C-2) Commercial District (Suburban) and (M-1) 

Industrial District (Light) to (C-3A) Commercial 
District (Medium Density). 


e. From (RM-3A) Multiple Dwelling District (Medium Density) 

to (RT-2) Two-Family Dwelling District (Duplex and 
Semi-Detached) . 

f. From (M-1) Industrial District (Light) to (M-IA) 

Industrial District (Light-Residential Community). 

AND including any consequential amendments. 


The Vancouver City Planning Commission recommended approval 
of the application. The Director of Planning also recommended 
approval of the application and further recommended as follows: 


Tliat the Director of Planning withdraw that portion of 
his application whereby Lots 1-10, Block 231, D.L. 526 
situated on the South side of the 2400 block of West 
Third between Larch and Balsam Streets to be rezoned from 
(RM-3A) Multiple Dwelling District to (RT-2) Two Family 
Dwelling District. 


cont ' d. . 
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Kitsilano Apartment Neighbourhood 
Zoning and Development Control 
Process (continued) 


Further that the Director of Planning be instructed to 
make application to rezone the above noted lots from 
(RM-3A) Multiple Dwelling District to (RM-3B) Multiple 
Dwelling District and this be referred direct to a 
Public Hearing following a report from the Vancouver 
City Planning Commission. 

Council noted two memorandums from the Director of Legal 
Services dated December 3rd and 4th, 19 75, which pointed out 
typographical errors in the Draft By-law submitted to Council 
members previously. 

Following an explanation of the application by Mr. Dan 
Janczewski, representing the Planning Department, the following 
persons were heard: 

Mr. Fred Fairey opposed the plan describing it as negative 
and too restrictive with too much power being left to the 
Director of Planning. He also criticized the Kitsilano 
Area Planning Office. He suggested highrises should not 
be totally banned and criticized the rezoning of the 
south side of 2400 and 2500 blocks West 4th Avenue. 

Mrs. D. Boutsakis expressed her concern with the two blocks 
on the north side of Broadway between Arbutus and Vine which 
she claimed had already been down-zoned from C-2 to C-3A 
under the Central Broadway Plan, and was now threatened with 
further down-zoning from C-3A to C-2B. 

Mr. H.H. Wiebe, representing the Greater Vancouver Real 
Estate Board, supported the principal proposals set out 
in the application, but regretted Council's decision to 
abandon the Arbutus Connector. An alternative to the 
proposal of offering bonuses to developers was submitted. 
(Brief filed) . 

Mrs. E. Canpomungo, a property owner, objected to the 
down-zoning of her particular property from RM-3 to duplex 
zoning under the proposed plan. She wanted highrise 
development for her property in order to realize its 
fullest investment potential. 

Mr. G.F. Moul, representing the Kitsilano Ratepayers' 
Association, supported the application with the exception 
of Section 4 "Proposed Rezoning to RT-2". (Brief filed) 

Ms. Shelagh Day opposed the plan. Speaking as a 
property owner, she felt more consideration should have 
been given to single families, small families and their 
needs and less to the development of highrises. In her 
opinion, the plan as presented would only benefit people 
in high income brackets. 

Mr. Don Parker was doubtful whether some of the proposals 
listed in the policy statement could be enforced. He 
mentioned particularly problems affecting Heritage buildings. 

Mr. Bob Woodward, who said he was speaking for handicapped 
people, discussed the provision for bonusing developers who 
built accommodation for handicapped people and advocated 
financial rental aid for handicapped tenants of such 
accommodation . 


cont'd. 
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Kitsilano Apartment Neighbourhood 
Zoning and Development Control 
Process (continued) 


MOVED by Aid. Volrich, 

THAT the foregoing application by the Director of Planning, 
excluding the south side of the 2400 and 2500 blocks West 4th 
Avenue between Balsam and Trafalgar Streets (Lots 1 to 10, Block 
240A, D.L. 526 and Lots 1 to 10, Block 241, D.L. 526), be approved ; 

FURTHER THAT the Director of Planning 's recommendations 
respecting the south side of the 2400 block West 3rd Avenue 
between Larch and Balsam Streets be adopted. 

(amended) 

(Aldermen Harcourt, Marzari and Rankin opposed) 


MOVED by Aid. Bird in amendment, 

THAT the following be added to Alderman Volrich 's motion: 

"FURTHER THAT the two blocks on the north side of Broadway 
between Arbutus and Vine Streets (Lots 11 to 20, Block 
323, D.L. 526 and Lots 11 to 20, Block 324, D.L. 526), 
be also excluded. " 

(amended) 

(Aldermen Cowie, Harcourt, Marzari and Rankin opposed) 

MOVED by Aid. Rankin in amendment 
to the amendment, 

THAT the following be added to the amendment by Alderman 

Bird: 


"AND FURTHER THAT the reference in the Draft By-law to 
bonuses for senior citizen, handicapped and low-income 
housing, be deferred pending a report being submitted 
by the Director of Legal Services and the Director of 
Planning on appropriate control and guidelines." 


- CARRIED UNANIMOUSLY 


The amendments having carried, the motion as amended and 
reading as follows, was put and CARRIED: 

"THAT the foregoing application by the Director of Planning, 
excluding the south side of the 2400 and 2500 blocks West 4th 
Avenue between Balsam and Trafalgar Streets (Lots 1 to 10, 
Block 240A, D.L. 526 and Lots 1 to 10, Block 241, D.L. 526), 
be approved ; 

FURTHER THAT the Director of Planning 's recommendations 
respecting the south side of the 2400 block West 3rd Avenue 
between Larch and Balsam Streets be adopted; 

FURTHER THAT the two blocks on the north side of Broadway 
between Arbutus and Vine Streets (Lots 11 to 20, Block 
323, D.L. 526 and Lots 11 to 20, Block 324, D.L. 526), 
be also excluded; 

AND FURTHER THAT the reference in the Draft By-law to 
bonuses for senior citizen, handicapped and low-income 
housing, be deferred pending a report being submitted 
by the Director of Legal Services and the Director of 
Planning on appropriate control and guidelines." 


MOVED by Aid. Harcourt, 

THAT the Committee of the Whole rise and report. 


- CARRIED UNANIMOUSLY 


cont'd. 


Regular Council, August 25, 1970 

COMMUNICATIONS OR PETITIONS (cont'd ) 

2. Salvation Army Red Shield 
Building Fund: Delegation 

MOVED by Aid. Broome, 

THAT the communication from the Salvation Army be received 
and arrangements be made by the City Clerk to hear the delegation 
in connection with the Red Shield Building Fund on September 1, 
1970. 

- CARRIED 

3. Canadian Federation of Mayors and Municipalities 
Transportation Meeting: Alderman Wilson 


His Worship the Mayor submitted a letter from the Chairman 
of the Urban Transportation Committee, Canadian Federation of 
Mayors and Municipalities, being a notice calling a meeting of 
the Committee for August 31, 1970, at 10:00 a.m. in Ottawa. 
His Worship recommended that Alderman Wilson be authorized to 
attend the meeting. 

MOVED by Aid. Adams, 

THAT Alderman Wilson be authorized to attend the meeting 
of the CFMM Urban Transportation Committee to be held in Ottawa 
on August 31, 1970, at 10:00 a.m. 

- CARRIED 

BOARD OF ADMINISTRATION AND OTHER REPORTS 

A . General Report, August 21, 1970 

Works and Utility Matters 

MOVED by Aid, Calder, 

THAT the report of the Board of Administration (Works and 
Utility matters), dated August 21, 1970, be adopted. 

- CARRIED 

Social Service and Health Matters 

U.B.C.M. Circular re Rubella 

MOVED by Aid. Broome, 

THAT the report of the Board of Administration (Social 
Service and Health matters), dated August 21, 1970, be adopted. 

- CARRIED 

Building and Planning Matters 

Carport: 3382 East 23rd Avenue 
Mr. Louis Naples (Clause 3) 

MOVED by Aid. Sweeney, 

THAT this clause be deferred pending the hearing of a 
delegation as requested. 

- CARRIED 


45 (i 
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Kitsilano Apartment Neighbourhood 
Zoning and Development Control 
Process (continued) 


MOVED by Aid. Harcourt, 
SECONDED by Aid. Bird, 

THAT the report of the Committee of the Whole be adopted and 
the Director of Legal Services be instructed to prepare and bring 
in the necessary amendments to the Zoning and Development By-law, 
taking into account the errors listed in his memorandums of 
December 3rd and 4th, 1975. 


CARRIED UNANIMOUSLY 


The Council adjourned at approximately 8:45 p.m. 


* * * * * 


The foregoing are Minutes of the Special Council Meeting 
(Public Hearing) of December 4, 1975, adopted on 
December 16, 1975. 




CITY CLERK 
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CITY OF VANCOUVER 

REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, December 9, 1975, in the Council Chamber, 
commencing at 2:00 p.m. 

PRESENT: Mayor Phillips 

Aldermen Bird, Bowers, Boyce , 

Harcourt, Kennedy, Marzari, 
Rankin, Sweeney and Volrich. 

ABSENT: Alderman Cowie (Leave of Absence) 

CLERK TO THE COUNCIL: D.H. Little. 


PRAYER 

The proceedings in the Council Chamber were opened with 
prayer . 

A CKNOWLEDGMENT 

The Mayor acknowledge the presence in the Council Chamber 
of students from Magee Secondary School, under the direction of 
their teacher, Mrs Garvin. 


'IN CAME]RA ' MEETING 

The Council was advised that there were matters to be 
considered 'In Camera' later this day. 

ADOPTION OF MINUTES 

MOVED by Aid. Bird 
SECONDED by Aid. Sweeney 

THAT the Minutes of the Special Council Meeting (Public Hearing) 
of November 27, 1975, together with the Minutes of the Regular Council 
Meeting of December 2, 1975, with the exception of the 'In Camera' 
portion, be adopted. 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Sweeney 
SECONDED by Aid. Marzari 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 


Regular Council, December 9, 1975. 

DELEGATIONS AND UNFINISHED BUSINESS 

Request for License By-law Amendment 

At its meeting on December 2, 1975, Council deferred consid- 
eration of a clause in the Manager's report (License and Claims 
Matters) dated November 28, 1975, regarding a request for an 
amendment to the License By-law, pending the hearing of a deleg- 
ation as requested. 

Mr. G.M. Evans, representing the owner of Krak-a-Joke Ltd., 
855 Granville Street, addressed the Council requesting that Section 
17(1) of the License By-law 4450 be rescinded. The Section 
deals with amusement devices and shooting galleries being operated 
after 12 o'clock midnight, and prohibits persons under eighteen 
from entering premises in which instruments or devices are kept. 

The City Manager's report recommended that no action be taken 
on the request to rescind Section 17(1) of the License By-law. 

MOVED by Aid. Boyce 

THAT the submission made this day be received and the recomm- 
endation of the City Manager, as contained in his report of 
November 28, 1975, be approved. 

- CARRIED UNANIMOUSLY 
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False Creek - Area 3, 
Proposed Rail/Truck Terminal 
for B.C. Hydro. 

Council on November 25, 1975, when considering the matter of 
a proposed Rail/Truck Terminal for B.C. Hydro in False Creek - 
Area 3, deferred consideration of the matter, pending the hearing 
of delegations from various groups. The subject was contained 
in the report from the Standing Committee on Planning and Develop- 
ment of November 13 , 1975 . 

The Council noted the following letters relating to the matter: 

Chinese Cultural Centre and Chinese Historic Area 
Planning Committee, dated December 1, 1975; 

B.C. Hydro, Land Management & Development Department, 
dated December 3, 1975; 

Vancouver City Planning Commission, dated December 4, 1975; 

A report from the City Manager, dated December 3, 1975, in 
which the City Engineer provided a status report on the 
Rail Rationalization and Urban Goods Movement Studies, and 
the Truck Study was also noted. 

The City Engineer and Mr. Hickley, representing the Planning 
Department, spoke in explanation of this whole matter. Mr. Ran 
Iredale gave a comprehensive oral explanation of the background 
and ramifications of the proposal. Mr. Bing Tom and Mr. Joe Wai, 
representing the Chinese Community Groups, gave the view of their 
organization as contained in their letter of December 1, 1975. 


Cent 'd 


Regular Council, December 9, 1975 


DELEGATIONS AND UNFINISHED BUSINESS (Cont'd) 

False Creek - Area 3, Proposed 

Rail/Truck Terminal for B.C. Hydro . (Cont'd) 

Mr. Nash, representing B.C. Hydro, also addressed Council in 
support of the Authority's position. 

MOVED by Aid. Bowers 

THAT the City accept 'in principle' the proposal presented this 
day by Mr. Ran Iredale with respect to the proposed Rail/Truck 
Terminal for B.C. Hydro on the understanding that written assurance 
will be received from B.C. Hydro in respect of its ten-year tenure/ 
and that the alternate proposal of the right of way between the 
viaduct supports will be reviewed for further report to Council. 

- (deferred) 


MOVED by Aid. Marzari 

THAT this whole matter be deferred until the first meeting of 
Council in January 1976, and in the meantime the City Manager report 
on : 

(a) The five objections stated in B.C. Hydro's letter 
regarding the alternative proposal of a road/rail 
right of way between the viaduct supports, presently 
being studied by Marathon Realty Co., Ltd., for the 
Provincial Government; 

(b) Acceptable confirmation of Rail Freight facilities 
being relocated after ten years; 

(c) Economics of transactions generally, from City's 
point of view. 

- CARRIED 

(Alderman Bowers opposed) 


The Council recessed at 4.00 p.m., and, following 
an 'In Camera' meeting in the Mayor's office, 
reconvened in the Council Chamber, in open Council, 
at 4.25 p.m. 


Minaki Lodge - Lease Arrangements 
1138 Nelson Street. 


On December 2, 1975, Council deferred consideration of a report 
on Lease Arrangments for Minaki Lodge, as contained in the Manager's 
Report (Property Matters) dated November 28, pending the hearing of 
a delegation as requested. 

Mr. D. Angel, representing Loomis Holdings, addressed the Council 
speaking in support of the company's requests, which are detailed in 
the City Manager's report. 

MOVED by Aid. Bowers 

THAT the Supervisor of Property and Insurance report back on 
the minimum amount required to operate this building on a two-year 
lease basis, with an option to renew for a further one year; not 
necessarily bringing the building up to By-law standards. 


(Alderman Harcourt opposed) 


- CARRIED 
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DELEGATION AND STANDING COMMITTEE REPORT 


Report of Standing Committee on 

Community Services. 

November 27, 1975 . 


Petition Opposing Neighbourhood Pub 
at 6069 West Boulevard. (Clause 1) 

Council, on December 2, 1975, agreed to hear a representation 
with respect to a proposed Neighbourhood Pub at 6069 West Boulevard. 

Pursuant thereto, Mr. Cullis, representing certain residents 
in the area, addressed Council speaking against the holding of a 
plebiscite . 

Mr. McGarvie, representing the applicants, spoke in support of 
Council's decision of October 7, 1975, to conduct a petition 
plebiscite . 

Another resident also spoke against locating a pub in the 
area, mainly because of traffic congestion and parking problems. 

MOVED by Aid. Bowers 

THAT the representations heard this day be received and, 

therefore, the pub plebiscite proceed, in accordance with Council's 

resolution of October 7, 1975. 

X, J XT n • -u ^\ - CARRIED 

(Aid. Boyce and Volrich opposed) 

DELEGATIONS, CITY MANAGER'S AND STANDING 
COMMITTEE REPORTS 

Vancouver International 
Airport Expansion. 

Council, on October 21, 1975, agreed to hear a delegation from 
the Community Forum on Airport Development and, in this regard, the 
Council noted a report of the City Manager, dated October 29, 1975, 
a letter from Transport Canada and a letter from the B.C. Aviation 
Council. In the City Manager's report, the Director of Planning 
detailed the problems and issues concerning Vancouver International 
Airport expansion. The letter from the Pacific Regional Admin- 
istrator of Transport Canada suggested that a decision be withheld 
until the final report of the Airport Planning Committee is made 
public in mid-January 1976. The B.C. Aviation Council urged 
Council to postpone receipt of the delegations at this time, 
insisting that all members of the Airport Planning Committee be 
permitted to make a full representation. 

Mr. E. R. Starling, on behalf of the Community Forum, addressed 
Council and submitted a brief in which the concerns of the group 
were detailed on Airport expansion, and also a concern that there be 
maximum participation by citizens. 

MOVED by Aid. Harcourt 

THAT the representations heard this day be received and Council 
agree to the holding of a Public Meeting after receipt of the 
Airport Planning Committee's final report; 

FURTHER THAT the City Manager's report of October 29, 1975, 
and the communications referred to be received for information. 


- CARRIED UNANIMOUSLY 
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UNFINISHED BUSINESS (Cont'd) 

U.N Conference - 
Financial Commitments 
and Police Costs. 


On December 2, 1975, Council deferred consideration of a 
Manager's report dated November 28, 1975, on the City's financial 
commitments re the forthcoming U.N. Conference. Also deferred 
was a motion by Alderman Volrich - 'That Council not make any 
special provisions in next year's budget for police equipment 
required for the Conference ' . 

After giving further consideration to this matter. Alderman 
Volrich requested and received Council's permision to amend his 
motion of November 25, 1975, to read as follows: 

MOVED by Aid. Volrich 

THAT this Council not make any special provisions in the 1976 
budget for extra costs of policing in connection with the Habitat 
Conference ; 

FURTHER THAT the Council confirm the understanding reached with 
the Federal Government, through the Minister of Urban Affaris, 
to the effect that the Federal Government will be assuming full 
responsibility for the projected costs and any additional costs 
that may arise . 

- CARRIED 

(Alderman Sweeney opposed) 

The Council then considered the City Manager's report of 
November 28, 1975, and it was 

MOVED by Aid. Volrich 

THAT, in light of the Federal Government's position. Council 
confirm its commitment on the billboards and the City's continued 
involvement in the U.N. Civic Conference Program, including the 
revised budget as detailed in the City Manager's report of November 
28, 1975. 

- CARRIED 

(Alderman Harcourt, Marzari and Sweeney opposed) 

MOVED by Aid. Rankin 

THAT WHEREAS the Members of City Council have had a discussion 
with The Honourable Barney Danson on Habitat; 

AND WHEREAS the Government has agreed to pay costs of policing 
for this Conference; 

AND WHEREAS the Jewish Community has indicated they will hold 
peaceful vigils; 

AND WHEREAS the Crime Conference deferred from Toronto was 
carried out in Geneva without problems of violence; 

THEREFORE BE IT RESOLVED THAT City Council welcome 'Habitat' 
to Vancouver. 

- LOST 

(Aid. Bowers, Harcourt, Marzari, Sweeney, Volrich 
and the Mayor opposed) 

Special Committee re the U.N. Conference . 

Alderman Kennedy requested that Aldermen Volrich and Bird be 
added to the Special Committee re the U.N. Conference and the 
Council agreed to his request. 
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UNFINISHED BUSINESS (Cont'd) 


Development Permit Application 

3200 East 54th Avenue (Champlain Mall) 

Council, on December 2, 1975, deferred a City Manager's report 
(Building and Planning Matters) dated November 28, 1975, regarding 
a Development Permit application for 3200 East 54th Avenue (Champlain 
Mall), pending a further report from the Director of Planning. 

The Council noted this report, dated December 8, 1975, which 
reads as follows: 


City Council at its meeting of December 2, 1975, when dealing with the City 
Manager's report (Building and Planning matters) regarding the use of the 
basement area for offices and child-minding service in this development and 
the construction of a 2800 sq. ft. addition to the existing food retail store, 
resolved: 


The Director of Planning reports as follows: 

"The plans submitted with the development permit application indicate an 
area of approximately 970 sq. ft. in the basement of the existing building 
will be used for a child-minding service. The developers have indicated 
by letter that the child-minding service would be for the use of customers 
while shopping in the shopping centre. 

The plans submitted have been approved under the Community Care Facilities 
Licensing Act and by the City of Vancouver Health Department for a maximum 
of 20 pre-school children. 

RECOMMENDATION : The Director of Planning recommends that the development 
permit applications be approved, subject to the following additional 
condition: 


Prior to the issuance of the development permit, an agreement is 
to be first registered by the owners of the development to the 
satisfaction of the Director of Planning and the Director of 
Legal Services, under Section 24(A) of the Land Registry Act, 
for the provision and maintenance of the child-minding service. 


The City Manager RECOMMENDS that the report of the Director of Planning be approved. 

MOVED by Aid. Harcourt 

THAT the foregoing report of the City Manager, dated December 
8, 1975, be approved. 


II 


That this clause be deferred for one week pending further report 
from the Director of Planning on the aspect of child-minding 
facilities in the project and the reaction of the Community Care 
Facilities group." 


- CARRIED UNANIMOUSLY 


Regular Council, December 9, 1975 


. 7 


COMMUNICATIONS OR PETITIONS 

1. Request to Use Sound Truck 
at Parade . 


The Gastown Merchants ' Association submitted the following 
letter respecting a Children's Christmas Parade: 

"On December 14th, we are co-sponsoring a Children's 
Walking Parade in cooperation with the Salvation Army. 
As it is of extremely brief duration, it has been planned 
directly through the Chief Constable's Office. The one 
thing that would require approval would be a sound vehicle 
which would lead the parade and play Christmas music. 
This would occur between 2.30 and 3.30 p.m." 

The Police Department have given permission for the Parade 
and the matter of a sound truck is submitted to Council for 
consideration . 

MOVED by Aid. Bird 

THAT permission be granted the Gastown Merchants ' Association 
to use a sound vehicle in the parade and play Christmas music on 
December 14, 1975, between the hours of 2.30 and 3.30 p.m. 

- CARRIED UNANIMOUSLY 

2. Vancouver Community College Council: 
Delegation Request. 

Council noted a letter under date of December 4, 1975, from 
the Vancouver Community College Council, requesting to appear as 
a delegation on the matter of a Development Permit which will be 
the subject of a report from the Director of Planning on December 
16, 1975. 

MOVED by Aid. Harcourt 

THAT the request of the Vancouver Community College Council 
to appear before Council as a delegation on December 16, 1975, 
be granted . 

- CARRIED UNANIMOUSLY 


CITY MANAGER'S AND OTHER REPORTS 


A. MANAGER'S GENERAL REPORT 

DECEMBER 5, 19 75 


Works & Utility Matters 
(December 5, 1975) 


The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Elimination of Deposit for Unstopping 

Blocked Sewer Connections 
CI. 2: Annual Replacement of Engineering 

Department Vehicle Radios 
CI. 3: Rental of Festoon Lights to 1975 

Christmas Carolship Committee 


The Council took action as follows: 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Works & Utility Matters 
December 5, 1975, (Cont'd) 

Clauses 1 and 2 , 


MOVED by Aid, Bird 

THAT the recommendations of the City Manager, as contained in 
clauses 1 and 2 of this report, be approved. 

- CARRIED UNANIMOUSLY 

Rental of Festoon Lights to 1975 
Christmas Carol Ship Committee , 
(Clause 3) 


MOVED by Aid, Bowers 

THAT the recommendation of the City Engineer as contained in 
this clause be approved, and an amount of up to $500 be granted 
to the 1975 Christmas Carol Ship Committee for rental of Festoon 
Lights . 

- CARRIED UNANIxMOUSLY 
AND BY THE REQUIRED 
MAJORITY. 


Building & Planning Matters 
(December 5, 1975) 


The Council considered this report which contains three 
clauses identified as follows: 

Cl, 1: Vancouver Park Board Minutes Dealing with 

Champlain Heights 
Cl. 2: D.P.A. No. 70723 - 970 Union Street 

Personal Care Home Development 
Cl. 3: D.P.A. No. 70997 - 1160 West 6th Avenue 

(Fairview Slopes) 

The Council took action as follows: 

Vancouver Park Board Minutes 
Dealing with Champlain Heights 
(Clause 1) 


MOVED by Aid. Harcourt 

THAT this clause be received and the matter be referred to a 
Special Meeting of Council for further consideration. 

- CARRIED UNANIMOUSLY 

Clause 2 and 3 . 

MOVED by Aid . Marzari 

THAT the recommendations of the City Manager, as contained in 
clauses 2 and 3 of this report, be approved. 

- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 
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Finance Matters 
(December 5, 1975) 

iThe Council considered this report which contains seven 
clauses identified as follows: 


CI. 1: Tender No. 39-75-5 - Item 3 Automobiles 

(Police and Fire Departments) 
CI. 2: Quarterly Review of Revenues and Expenditures 

as at September 30, 1975 
Cl. 3: Space Requirements - City Hall 
CI. 4: West End Activation Program 
Cl. 5: 1965-75 City Operating Budget Allocated 

by Expenditure Category 
Cl. 6: Canadian Memorial Swimming Pool 
Cl. 7: Juvenile Detention Home, 2625 Yale Street 

The Council took action as follows: 


Tender No. 39-75-5 - Item 3 Automobiles 
(Police and Fire Departments) 
(Clause 1) 


MOVED by Aid. Bird 

THAT the recommendation of the City Manager, as contained in 
Clause 1 of this report, be approved. 

- CARRIED UNANIMOUSLY 

Quarterly Review of Revenues and 
Expenditures as at September 30, 1975. 
(Clause 2) 


MOVED by Aid. Volrich 

THAT the recommendation of the City Manager, as contained in 
Clause 2 of this report, be approved. 

- CARRIED UNANIMOUSLY 

Space Requirements - City Hall 
(Clause 3) 

MOVED by Aid. Bowers 

THAT the recommendations of the City Manager, as contained in 
this clause, be approved, including the carpet installation for 
the open work area for the Accounting and Budget Divisions. 


- CARRIED UNANIMOUSLY 

West-End Activation Program. 
(Clause 4) 


MOVED by Aid. Marzari 

THAT the recommendation of the City Manager, as contained in 
Clause 4 of this report, be approved. 

- CARRIED UNANIMOUSLY 

1955-75 City Operating Budget 
Allocated by Expenditure Category 
(Clause 5) 

MOVED by Aid. Harcourt 

THAT this clause in the report be received for information. 

- CARRIED UNANIMOUSLY 


Cont ' d . 
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Regular Council, August 25, 1970 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
Building and Planning Matters (cont'd) 

Proposed Low Density Multiple Housing Development 
between Southwest Marine Drive and the Eraser River at 
the Eoot of Angus Drive (Clause 5) 


This clause sets out a recommendation of the Director of 
Planning in which he suggests the application for rezoning be 
subject to the conditions set out in Section E of the report of 
the Board of Administration. The Council felt that the application 
should not be 'subject to the conditions set out in Section E of 
the report' but rather 'along the lines of the conditions set out 
in Section E of the report' of the Technical Planning Board of 
July 17, 1970. 

MOVED by Aid. Phillips, 

THAT Horner Developments Ltd. be invited to apply for rezoning 
of the properties covered by the Stage I proposal shown on 
Appendix IV, along the lines of the conditions set out in Section E 
of the report, such application to be referred direct to a public 
hearing after report from the Technical Planning Board and the 
Town Planning Commission. 

- CARRIED 

Proposed Low Density Multiple Housing Development 
between Southwest Marine Drive and the Eraser River at 
the Foot of Angus Drive: Town Planning Commission 
Report (Clause 6) 


The Town Planning Commission, in a letter dated August 7, 1970, 
advised Council that it recommends that the Council give consider- 
ation to the provision of a park area along the Eraser River water- 
front (e.g. similar to Sunset Beach below Beach Avenue). 

MOVED by Aid. Hardwick, 

THAT the information containing the Town Planning Commission's 
views respecting a park area along the Eraser River waterfront 
be received and the Commission be thanked for its interest. 

- CARRIED 

Balance of Building and Planning Matters 

MOVED by Aid. Sweeney, 

THAT, in respect of report of the Board of Administration 
(Building and Planning matters), dated August 21, 1970, Clauses 
1, 2 and 4 be adopted and Clause 7 received for information. 

- CARRIED 

Licenses and Claims Matters 
Peddlers 

The Board of Administration submitted a report dated August 
21, 1970, with regard to the question of the sale of flowers from 
flower carts on City streets, in which it is noted that Mrs. Kostyk 
has obtained ten licenses to operate flower carts and that merchants 
have been complaining about these carts. Mr. John Stanton, 
Barrister and Solicitor requested that he be allowed to speak to 
Council on behalf of Mrs. Kostyk. 

MOVED by Aid. Rankin, 

THAT Mr. John Stanton be heard in connection with the sale of 
flowers from flower carts on City streets and in the meantime the 
Board of Administration report to Council generally on the operating 
and licensing of flower carts, popcorn wagons and similar contri- 
vances and advise on the feasibility of relating the license fee to 
the extent or size of the business in each case, along with any 
other recommendations the Board may desire to make. 

- CARRIED 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Finance Matters 

December 5, 1975, (Cont'd) 

Canadian Memorial Swimming Pool 
(Clause 6) 

MOVED by Aid . Bird 

THAT a grant of $10,000 be approved to cover the improvements 
to the Canadian Memorial Swimming Pool, as detailed in Clause 6 
of the report. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 

Juvenile Detention Home, 

2625 Yale Street 

(Clause 7) 


MOVED by Aid. Boyce 

THAT this clause be deferred for consideration at the next 
meeting of Council. 

- CARRIED UNANIMOUSLY 


Personnel Matters 
(December 5, 1975) 

The Council considered this report which contains two 
clauses identified as follows: 

CI. 1: Closing of Civic Offices - December 24, 1975 
CI. 2: Vancouver City Hall Choristers - Concert Tour 

The Council took action as follows: 
Clauses 1 and 2 . 

MOVED by Aid . Bird 

THAT the recommendations of the City Manager, as contained in 
clauses 1 and 2 of the report, be approved. 

- CARRIED UNANIMOUSLY 


Property Matters 
(December 5, 1975) 

The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Sub-Lease - S/S Stewart Street between 

Victoria and Salsbury Drives 
CI. 2: Acquisition for Family Housing Project - 

3269 Findlay Street 
CI. 3: Sale of Properties 

The Council took action as follows: 

Clauses 1 and 2 . 

MOVED by Aid . Harcourt 

THAT the recommendations of the City Manager, as contained in 
clauses 1 and 2 , be approved . 

- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Property Matters 
December 5, 1975 ( Cont ' d ) 

Sale of Properties 
(Clause 3) 

In considering this clause reference was made to a letter 
received by Members of Council from A.E. LePage Western Ltd., 
Realtor, objecting to the manner in which tenders had been 
called on this property. 

In view of the letter received, the Mayor recommended that 

the City re-submit a call for tenders on this property at 1530 West 
8th Avenue . 

MOVED by Aid. Rankin 

THAT the Mayor's recommendation in respect of this clause, 
be approved . 

- CARRIED UNANIMOUSLY 


The Council recessed at 6.00 p.m. to reconvene 
following the Public Hearing. 


Regular Council, December 9, 1975 

The Council reconvened at approximately 8:15 p.m., with Mayor 
Phillips in the Chair, and the following members present: 

PRESENT : Mayor Phillips 

Aldermen Bird, Bowers, Harcourt, Kennedy, 

Marzari, Rankin, Sweeney and Volrich 

ABSENT : Alderman Boyce 

Alderman Cowie (Leave of Absence) 

CLERK TO THE COUNCIL: M. Kinsella 


CITY MANAGER'S AND OTHER REPORTS (cont'd) 


I. Report of Standing Committee 
on Housing and Environment, 
November 27, 197 5 


The Council considered this report which contains eleven 
clauses identified as follows: 


CI. 

1 

: Highlights of Housing Activities 

CI. 

2 

: Housing Status Report 

CI. 

3 

: Progress on Fire By-law Enforcement 

CI. 

4 

: Outstanding Housing and Environment 



Committee Matters 

CI. 

5 

: Residential Rehabilitation Assistance 



Program in Hostel Units 

CI. 

6 

Sixty-year Ground Lease - GVRD Housing 

CI. 

7 

Killarney Gardens 

CI. 

8 

Pender Street Demolitions 

CI. 

9 

By-law Enforcement in Licensed Premises 

CI. 

10: 

Outdoor Burning 

CI. 

11 : 

Vancouver International Airport - Community Forum 


The Council took action as follows: 

Clauses 1 to 5 

MOVED by Aid. Harcourt, 

THAT Clauses 1, 2, 3 and 4 be received for information, and the 
recommendation of the Committee contained in Clause 5 be approved. 

- CARRIED UNANIMOUSLY 

Sixty-year Ground Lease - GVRD 
Housing (Clause 6) 


It was agreed that the following point in this Clause be 
deleted : 

"The Housing Corporation should be obliged to demolish 
the buildings at the expiry of such an option since 
the buildings at that time presumably have no useful 
life. " 

MOVED by Aid. Harcourt, 

THAT the recommendation of the Committee contained in this 
Clause, as amended, be approved. 

- CARRIED UNANIMOUSLY 

Killarney Gardens 
(Clause 7) 


In considering this Clause, Council noted a letter from the 
Director of Legal Services advising that with respect to 
recommendation C of the Committee, he does not believe that any 
By-law passed by the City of Vancouver in the form recommended, 
would have any validity or enforceability. 

cont'd. . . . 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Report of Standing Committee 
on Housing and Environment, 
November 27, 1975 (cont'd) 

Killarney Gardens (Clause 7) 
(cont'd) 


MOVED by Aid. Harcourt, 
THAT 

(a) Recommendations A and B of the Committee contained in 
this Clause be approved; 

(b) The Chairman be authorized to discuss recommendations 
C, D and E with the Department of Human Rights and 
the Attorney-General; 

(c) The following portion of recommendation E be referred 
back to the Standing Committee on Housing and Environ- 
ment for further consideration: 

"Further that the clause in the Landlord and 
Tenant Act which states that residential 
premises with rentals of $500 per month or 
over not be subject to rent controls, not be 
changed . " 

(d) Recommendation F be deleted. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt, 

THAT recommendations G, H, I and J be approved after amendment 
to recommendations H and I to read as follows: 

"H. THAT Council request the Department of Human Resources 
to plan for the appropriate number of day care centres, 
in-home care and 24-hour care if the need is determined. 

I. THAT the Chairman determine the owner of Killarney 
Gardens and invite him, his managers, as well as the 
Director of Legal Services, City Manager and other 
appropriate City officials to a future meeting of 
this Committee." 

- CARRIED UNANIMOUSLY 

(Underlining denotes 
amendments ) 

MOVED by Aid. Rankin, 

THAT the Director of Legal Services report to the Standing 
Committee on Housing and Environment on the possibility of laying 
charges under the Human Rights Act with respect to the Killarney 
Gardens situation; 

FURTHER THAT the Director of Legal Services also report to 
the Committee on whether there have been any violations of the 
Landlord and Tenant Act on the part of the owners and managers 
of Killarney Gardens. 

- CARRIED UNANIMOUSLY 


cont ' d. 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 


Report of Standing Committee 
on Housing and Environment, 
November 27, 1975 (cont'd) 

Pender Street Demolitions 
(Clause 8) 


MOVED by Aid. Harcourt, 

THAT recommendations A, B, C and E of the Committee contained 
in this Clause be approved after amendment to recommendation B to 
read as follows : 

"B. THAT the Director of Legal Services report back to a 

future meeting of this Committee on whether the Minimum 
Standards By-law would allow the City to bring the 
house at 2503 East Pender Street up to acceptable 
standards . " ; 

FURTHER THAT recommendation D of the Committee contained in 
this Clause be deleted. 

- CARRIED UNANIMOUSLY 

By-law Enforcement in Licensed 
Premises (Clause 9) 


MOVED by Aid. Harcourt, 

THAT the recommendations of the Committee contained in this 
Clause be approved. 

- CARRIED UNANIMOUSLY 

Outdoor Burning 
(Clause 10) 

MOVED by Aid. Harcourt, 

THAT the recommendation of the Committee contained in this 
Clause be approved after amendment to read as follows: 

"THAT Section 3A of the Fire By-law No. 2193, dealing 
with Outdoor Burning , be retained . " 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Sweeney, 

THAT the appropriate section of Fire By-law No. 2193 be 
amended by moving all future fall burning week-ends ahead one 
week. 

- CARRIED 

(Alderman Volrich opposed) 

Vancouver International Airport - 
Community Forum (Clause 11) 


For Council action on this Clause, see page 4. 


II. Report of Standing Committee 
on Community Services 
November 27, 1975 


The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Petition Opposing Neighbourhood Pub at 

6069 West Boulevard 
Cl. 2: Stepout Project - Continuation of Funding 
Cl. 3: Juveniles in Licensed Cabarets 

The Council took action as follows: 


cont'd. 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Report of Standing Committee 
on Community Services, 
November 27, 1975 (cont'd) 

Petition Opposing Neighbourhood 

Pub at 6069 West Boulevard (Clause 1) 

For Council, action on this Clause, see page 4. 

Stepout Project - Continuation 
of Funding (Clause 2) 


MOVED by Aid. Rankin, 

THAT the recommendations of the Committee contained in this 
Clause be approved. 

- CARRIED 

(Alderman Volrich opposed) 

Juveniles in Licensed Cabarets 
(Clause 3) 


MOVED by Aid. Rankin, 

THAT this Clause be received for information. 

- CARRIED UNANIMOUSLY 


III. Report of Standing Committee 
on Planning and Development, 
November 27, 1975 


The Council considered this report which contains two 
clauses identified as follows: 

CI. 1: D.P.A. No. 71904 - AirWest Airlines Ltd., 

North Foot of Jervis Street 
CI. 2: Parkade Security 

The Council took action as follows: 
Clauses 1 and 2 

MOVED by Aid. Bowers, 

THAT Clause 1 be received for information, and the 
recommendations of the Committee contained in Clause 2 be approved. 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Bowers, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers, 
SECONDED by Aid. Harcourt, 

THAT the report of the Committee of the Whole be adopted. 


- CARRIED UNANIMOUSLY 
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BY-LAWS 

1. BY-LAW TO AMEND BY-LAW NO. 4 5 31, 
BEING THE REFUSE BY-LAW 

MOVED by Aid. Bird, 
SECONDED by Aid. Harcourt, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Bird, 
SECONDED by Aid. Harcourt, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

CARRIED UNANIMOUSLY 


ENQUIRIES AND OTHER MATTERS 

Alderman Rankin - referred to a situation where a 

Release of Impounded citizen's car was impounded by 

Vehicle Busters some time ago. The citizen 

was subsequently cleared of any 
charges against him with respect 
to this matter. His car is still 
at the Towing Company and there 
is presently $200.00 owing. 

MOVED by Aid. Rankin, 
SECONDED by Aid. Sweeney, 

THAT the matter of obtaining release of the car without 
payment of impounding fees, be referred to the Director of Legal 
Services to investigate with a view to obtaining early release 
of the car. 

- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 8:45 p.m. 

***** 


The foregoing are Minutes of the Regular Council Meeting 
of December 9, 1975, adopted on JDfecember 16, 1975. 
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Manager's Report, December 5, 19 75 (WORKS - 1) 


WORKS AND UTILITY MATTERS 

RECOMMENDATION : 

1. Elimination of Deposit for Unstopping Blocked 
Sewer Connections 


The City Engineer and the Director of Finance report as follows: 

"Under our present system of unstopping sewer connections, the City re- 
quires a $15.00 deposit before any work is started. The work is then done on 
an 'at cost' basis. If the responsibility for the stoppage lies with the 
City, the deposit is returned. If the responsibility lies with the applicant, 
then the applicant is billed less the deposit on hand. This system has been 
in effect since 1929, under the City's Plumbing By-law. 

Due to inflation, the $15.00 deposit has become inadequate as almost all 
the unstop accounts have exceeded the deposit. The average unstop cost is in 
the $45.00 to $50.00 range. Therefore, a review of the deposit system has been 
made. 

During 1974, there were 1,709 unstops, of which 691 were City responsibility 
and 1,018 unstops were owner responsibility. 

Frequently there is difficulty in collecting the $15.00 deposit and time 
is wasted by the City crew while these arrangements are being made. Con- 
siderable additional time is involved in processing the deposit and billing 
through the Engineering Department and Accounting and Treasury Divisions. 

An increase in the amount of the deposit to $45.00 to $50.00 to cover 
average cost would likely be more difficult and time consuming to collect. 
In addition, many legitimate complaints are presently received from the 
applicant (40% of the total) who puts up the deposit only to find the cause 
of the stoppage is the City's responsibility and he must wait for up to 10 
days to receive a refund. This situation will only be aggravated through an 
increase of a $45.00 to $50.00 deposit. 

It is proposed to eliminate the requirement of a deposit and rather to 
have the City works crew present a suitable foirm, to be signed by the applicant 
authorizing the work and agreeing to pay the costs if it is found that the 
cause of the stoppage is private responsibility. The applicant will then 
be billed and under a no-deposit-system the billing process can be stream- 
lined and the invoices will be submitted at once, an important factor in any 
billing and collection system. 

It is estimated that these changes in procedure will result in an 
annual saving in staff time of approximately 500 man hours in processing by 
the various Departments of unstop refunds. The elimination of the deposit may 
increase the value of uncollectable accounts; however, this will be at least 
partly offset by the savings in processing time. 


The present By-law allows the City Engineer to require a larger deposit 
if it is anticipated there is going to be an excessive cost to do the job. 
This provision should remain in the By-law, for special circumstances. 

Therefore, it is RECOMMENDED that: 

A. The City eliminate the necessity of requiring a $15.00 deposit 
before any sewer unstop work is carried out, except where the 
City Engineer is of the opinion that a deposit is required. 

B. That the Director of Legal Services prepare the necessary amend- 
ments to the Plumbing By-law to take into account the changes re- 
commended in this report. 


'-• — J. I ^ 
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C. The Director of Finance and the City Engineer review this change 
in policy in one year's time and report back to City Council if 
there are any significant problems due to the elimination of the 
deposit." 


The City Manager RECOMMENDS approval of the foregoing report of the City 
Engineer and Director of Finance. 

2. Annual Replacement of Engineering Department 
Vehicle Radios 

The City Engineer reports as follows: 

"The Engineering Department radio system will be converted to new channels 
beginning May 1976. On the annual replacement program twenty-two vehicle radios 
are scheduled for replacement at a cost of $16,500. If the radio replacements 
are approved in the Revenue Budget around the end of May it will take a further 
five months for delivery. During this period, radios, scheduled for replacement, 
would have to be converted to the new channels at a cost of $5500. This amount can 
be saved if the replacement radios are ordered now for delivery by May 1976. 

I RECOMMEND that $16,500 be approved in advance of the Revenue Budget to faci- 
litate the early purchase of twenty-two replacement radios." 

The City Manager RECOMMENDS that the above report of the City Engineer be 
approved. j 


RECOMMENDATION AND CONSIDERATION ; 

3. Rental of Festoon Lights to 19 75 Christmas Carols 
Committee 


The City Engineer reports as follows : 

"The 1975 Christmas Carolship Committee has requested the loan of City owned 
festoon lights. Rental of these decorations was provided for in a resolution dated 
May 2, 1961, which required that: 

(a) all applications be approved by Council, 

(b) a rental of 12c per foot be charged, and 

(c) a deposit of one week's rental be required to ensure the 
return of the equipment in good condition. 

On July 9, 1968, Council increased the rental rate to 16c per foot in line with 
increased maintenance costs. On November 22, 1974, the rental rate was increased to 
20c per foot due to the further increase in materials and maintenance costs. 

Christmas Carolship Committee did not allow sufficient time to obtain Council's 
approval before the festoons were required on the Carolship Fleet. In order not to 
delay the project, the City Manager authorized the release of approximately 2500 feet, 
of festoons to the Committee. 

I RECOMMEND that Council give retroactive approval to rent approximately 2500 
feet of festoons to the 1975 Christmas Carolship Committee for approximately $500. 

The Committee has applied for a grant eqvilvalent to the rental charge. For the 
past twelve years. Council has approved grants to the amount of the actual cost of 
maintaining the festoons. 

Submitted for Council's CONSIDERATION is the request from the 1975 Christmas 
Carolship Committee for a grant of up to $500 for rental of approximately 2500 feet 
of festoons. It may be that the actual cost to the City for handling the lights and 
replacing damaged lamps, sockets etc., will amount to less than $500 in which case 
the rental charge and grant would be reduced correspondingly. Should City Council 
approve this Grant, funds are available from the Contingency Reserve." 

The City Manager RECOMMEltoS that the above report of the City Engineer be 
approved and submits for CONSIDERATION the application for a grant. 

FOR COUNCIL tiUim SEE PAG!](S)iki 
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BUILDING AND PLANNING MATTERS 


CONSIDERATION 

1 . Vancouver Park Board Minutes Dealing with Champlain Heights 


The Director of Finance has submitted the following report. 

"The following is an excerpt from the minutes of the meeting of the 
Vancouver Park Board on November 17, 1975: 

" CHAMPLAIN HEIGHTS 

"The Chairman expressed concern about the 
lack of park development funds allocated 
for the Champlain Heights new housing areas 
that the City has already developed and plan 
to develop in Champlain Heights. She noted 
that City Council has approved $25,000 for 
planning a new community services centre in 
the new areas E and F but has not allocated 
any funds to develop a centre. 

" Alderman Cowie noted that a City bylaw 
requires that 10% of any property over 10 
acres be donated for open space but there 
is no requirement for donation of funds to 
develop the open space. He also noted that 
the Mayor has stated there are Endowment 
funds for the Park Board to start developing 
the former Kerr Road Dump park area into a 
golf course. 

"After discussion, it was regularly moved 
and seconded, 

"RESOLVED: That the Board request City 
Council to provide a portion 
of funds received from all 
lands sold in the Champlain 
Heights area for park and 
recreational facilities 
development and that City 
Council be requested to make 
a firm commitment for these 
funds before any further City 
properties are disposed of in 
the Champlain Heights area. 

- Carried.". . . 

I will try to deal with the points raised in the Park Board's 
Minute sequentially. 

The first point raised in the Park Board discussion appears to be 
concerning regarding the lack of park development funds allocated for the 
Champlain Heights area. As presently conceived park development funds of 
approximately $2,200,000 are included as an item in the front end 
servicing costs for Champlain Heights. This is for park development and not 
recreational facilities. This is an early estimate and we are trying to have 
the Park Board develop firmer estimates as we are in the process of 
negotiating financing of the front end costs with the Provincial Government. 
Assuming that we can arrange such financing with the Provincial Government 
there does not appear to be any particular problem related to park 
development capital requirements for Champlain Heights. 


Regular Council, August 25, 1970 

DOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Fire and Traffic Matters 

Fire Investigators Clothing Allowance 

MOVED by Aid, Bird, 

THAT the report of the Board of Administration (Fire and 
Traffic matters), dated August 21, 1970, be adopted, 

- CARRIED 

Finance Matters 

Grants in Lieu of Taxes (including Arrears) 
on Taxable Property: St, Vincent's Hospital 
and Mount Saint Joseph Hospital (Clause 2) 

MOVED by Aid, Sweeney, 

THAT this clause be deferred pending the hearing of delegations 
as requested, 

- CARRIED 

Pacific National Exhibition Request for 

Approval of Proposed Capital Expenditure (Clause 5) 

The Board of Administration brought forward a report of the 
Director of Finance to the effect that the P.N,E, has asked 
Council's approval of a capital expenditure of $38,500 for the 
installation of 526 additional seats in the Pacific Coliseum, 
The P.N,E, state that the cost of the seats should be returned 
in the form of additional revenue over three or four years and 
that the funds will be provided from the Association's Reserve 
for Improvements, 

MOVED by Aid, Adams, 

THAT the request of the P,N,E, as set out in this clause be 
approved , 

- CARRIED 

Balance of Finance Matters 

MOVED by Aid, Sweeney, 

THAT Clauses 1, 3 and 4 of the report of the Board of Admin- 
istration (Finance matters), dated August 21, 1970, be adopted, 

- CARRIED 

B, Personnel Matters, Regular 
August 14, 1970 

Review of License Inspector Positions 
Department of Permits and Licenses 

MOVED by Aid, Bird, 

THAT the report of the Board of Administration (Personnel 
matters. Regular), dated August 14, 1970, be adopted, 

- CARRIED 

C . Property Matters, August 21 

MOVED by Aid, Sweeney, 

THAT the report of the Board of Administration (Property 
matters), dated August 21, 1970, be adopted. 



- CARRIED 
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With respect to the second point raised regarding a new Community 
Services Centre, it is true that City Council has approved $25,000 for 
planning, but until such planning is further along it is impossible to 
determine what funds are required for the Centre itself and therefore no 
funds have been allocated to develop a Centre and at this point in time 
there are no funds included in the front end financing costs. 

With respect to the resolution of the Park Board in the above 
minute I believe the fact that park development funds have been included in 
the front end financing estimates should remove the concern of the Park 
Board regarding this element. With respect to recreational facilities 
Council could if they wish designate that these are to be paid for from the 
proceeds of disposition of the property in Champ! ain Heights but Council 
should be aware that such funds would probably not be available before 1979 
or 1980 or even later. The financing structure for the servicing of Champlain 
Heights requires expenditures on the order of 12 to 13 million dollars to 
be made over the period 1975-78 with the concentration in 1976 and 1977. 
As the City does not have the funds to provide this construction financing 
it is assumed that the expenditures will be provided for from the proceeds 
of the disposition of the market housing enclaves plus short-term financing 
of approximately 4% million from the Province of B.C. This assumes that the 
market housing enclaves are marketed with sixty year prepaid leases. The 
non-market housing is expected to produce revenue on a long-term basis through 
sixty year leases with monthly or annual rental payments. This means that 
we will not have large capital sums available from the disposition of the 
non-market housing. Effectively, the return to the City is going to take 
place over a period of years, which makes it difficult to provide any 
financing for recreational facilities (this is certainly dependent upon the 
number of dollars required for the recreational facilities). It also means 
that recreational facilities, if they are to come from the proceeds of the 
disposition of Champlain Heights, could not be built for some years, which is 
probably unsatisfactory from everyone's point of view. 

It would appear to be difficult for Council to make a firm 
commitment for funds for recreational facilities "before any further City 
properties are disposed of in the Champlain Heights area" without stopping 
the development of Champlain Heights dead while a complete rethinking of the 
process takes place. To meet such a requirement as the Park Board expects 
would probably mean that the City would have to switch to a much higher 
component of market housing versus non-market housing in Champlain Heights. 

I feel that the City will have to provide the funds for the 
recreational facilities from some other source and until the amount of money 
required has been resolved it is impossible to say where this might be or 
whether it is even possible." 


The City Manager submits the request of the Park Board 
for Council CONSIDERATION. 
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RECOMMENDATION 

2. 970 Union Street - Development Permit Application No. 70723 
(Personal Care Home Development) 
Zone: RM-3 Multiple Dwelling District 
Site Size: 1.11 Acres 


The Director of Planning reports as follows: 

"Development Permit Application #70723 has been filed by William S. Tong, 
Architect, on behalf of the Villa Cathay Carehome Society, to construct a 
3-storey 74-unit personal care home on this site (City-owned land). 

The site is located on the south side of Union Street between Raymur Avenue 
and Campbell Avenue. 

City Council on October 22, 1974, approved the sale of this land to the Villa 
Cathay Carehome Society and the Chinatown Lions Club, subject to conditions, 
one of which was : 

"That the Society makes the necessary rezoning application and 
obtains rezoning for CD-I, to permit senior citizens housing and 
personal care home, with a maximum floor space ratio of 0.75." 

The development permit application has now been processed and the development 
as proposed would comply with the existing RM-3 Multiple Dwelling District 
Schedule. The floor space ratio proposed would be 0.83 (considerably less 
than the maximum that could be permitted on this site according to the RM-3 
District Schedule). It is considered that the development as proposed would 
be suitable in this area and could be dealt with under the existing zoning 
without the necessity of rezoning the site to CD-I. 

The Urban Design Panel have considered this application and have recommended 
that it be approved. 

The Director of Planning, after receiving advice from the Development Permit 
Staff Committee, has approved this development permit application for the 
construction of a personal care home on this site containing 74 units, subject 
to several conditions, including that prior to the issuance of the development 
permit, it be recommended to City Council that Council's previous resolution 
of October 22, 1974 be amended to permit the development to be approved under 
the existing RM-3 District Schedule with a maximum floor space ratio of 0.85 
as proposed." 

The Supervisor of Property and Insurance reports as follows: 

"On October 22, 1974 City Council approved the sale of the easterly portion 
of Blocks 97 and 98, D.L. 181, to the Villa Cathay Care Home Society, 
subject to conditions previously approved in principle and subject to the 
re-subdivision of the property to create the site. The date of sale was 
to be the date of issuance of the development permit or 120 days from the 
date of Council approval being February 20th, 1975. 

The site to be created contained a small portion of the Prior-Venables 
Connector which had not been transferred into the City's name when it was 
acquired by the City around 1930. 

To acquire title to this portion of roadway it was necessary for the City 
to formally expropriate and obtain a Vesting Order. Hence the re-subdivision 
was considerably delayed and the plan just recently cleared the Land Registry 
Office. 
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Since the site had not been created by February 20th, 1975, the sale 
date could not be met. For this reason, and because the Provincial 
Department of Housing will not be able to make a financial commitment 
until the new fiscal year, the Society is requesting an extension 
of the sale date to March 31, 1976. 

The Supervisor of Property & Insurance RECOMMENDS: 

that the date of sale of Block 125, D.L. 181 and 2037, Plan 16060, to 
the Villa Cathay Care Home Society be extended from February 20, 1975 
to March 31, 1976." 


The City Manager RECOMMENDS that the reports of the Director of Planning and 
the Supervisor of Property and Insurance be approved. 


3. 1160 West 6th Avenue - Development Permit Application No. 70997 

Zone: CRM-2 Commercial/Multiple Dwelling District (Fairview Slopes) 
Site Size: 100 ' x 120 ' 


The Director of Planning reports as follows: 

"Development Permit Application #70997 has been filed by Sidney C. Suen, 

Architect, for the Vancouver Enterprises Limited, to construct a three 

storey office building on this site located on Fairview Slopes on the 
south side of 6th Avenue between Alder and Spruce Streets. 

The proposed building would be at variance to the regulations of Section 1 
of the CRM-2 District Schedule with respect to floor space ratio, setbacks 
and height. (For detailed comparison, see attachment.) 

Section 3 of the CRM-2 District Schedule gives City Council the discretion 
to permit a building at variance to the regulations of Section 1, with 
Council to have due regard to the following: 

(a) the provision of private outdoor living space, daylighting, landscaping, 
the disposition of the required off-street parking and loading facilities, 
the location of the building in relation to the site and surrounding 
streets and buildings and its overall design 

(b) for buildings approved under this clause only. Council shall determine 
the maximum floor area which shall be allowed having particular regard 
to the factors noted above. In no case, however, shall: 

(i) the maximum floor space ratio exceed 1.5 computed as described in 
Section l.G. of the CRM-2 Multiple Dwelling District Schedule 

(ii) the height of a building exceed 35' (thirty-five feet) nor 25' 

(twenty-five feet) measured from the centre line level of the nearest 
street directly southward. 

City Council on April 8, 1975 adopted interim control guidelines for the 
Fairview Slopes. With respect to height, these guidelines included 
"generally any approved development which exceeds the height of 35 feet 
measured vertically or the hypothetical line connecting the north and 
south property lines but in no case shall the height exceed 25 feet above 
the south property line". 
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The development as proposed would be in conformity to these guidelines. 
The interim control guidelines also allowed for consideration of a building 
containing completely commercial use at this location on the south side of 
6th Avenue. 

Area Planning 

The Fairview Area Planner and the Area Planning Committee recommended 
approval of this development permit application. However, they pointed out 
that this approval should not be considered to be established as a precedent 
for commercial development entirely on 6th Avenue. 

Urban Design Panel 

The Urban Design Panel has recormended that the design as proposed be approved. 


The Director of Planning recommends that this development permit application 
be approved, thereby permitting the cojistruction of an office building on 
this site, subject to the following conditions: 

1. Prior to the issuance of the Development Permit: 

(a) provision and location of garbage storage and pick-up areas 
to be first approved by the City Engineer and the Medical 
Health Officer 

(b) all crossings are to be approved by the City Engineer 

(c) revised drawings are to be first submitted clearly indicating 
to the satisfaction of the Director of Planning: 

(i) location and details of all underground parking ventilators 

(ii) ramp grades of 10% maximum of the first 20' and 121^% sub- 
sequently 

(iii) the southerly 10' of the site (Lots 4 & 5) to be first 
dedicated to the City for lane purposes and an agreement 
entered into with the City for use of this portion of the 
site so dedicated 

(iv) building grades and design elevations (building grades at 
lane level to be strictly complied with) 

(v) a provision of adequate support for the lane 

. (vi) access to the garages to be made to the satisfaction of the 

; Director of Planning, after consultation with the City 

Engineer 

2. All off-street parking facilities and loading are to be provided including 
surfacing, screening and curbing, in accordance with the approved drawings 
and the relevant requirements of Sections 12 and 13 of the Zoning and 
Development By-law, within sixty (60) days of the proposed development 
and thereafter to be permanently maintained. 

3. All landscaping and treatment of the open portions of the site, other 
than the off-street parking and loading areas referred to in the 
preceding condition, shall be completed in accordance with the approved 
drawings within six (6) months of the date of any use or occupancy of 

I the proposed development and thereafter to be permanently maintained." 

I 

The City Manger RECOMMENDS that the report of the Director of Planning be approved. 

FOR COUmi ACTION SEE P4GE(S)£t£, 
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FINANCE MATTERS 


RECOMIVIENDATION 

1. Tender No. 3 9-75-5 - Item 3 Automobiles (Police & Fire 
Departments) . 


j The Chief Constable, Fire Chief, City Engineer, and Purchasing Agent report 

I as follows: 

i "Tenders for the above were opened on November 17, 1975 and referred to the Chief 
I Constable, Fire Chief, City Engineer, and Purchasing Agent for report. 

I 

1 The tenders called for prices on five items and this report will deal with 

' Item 3 only. 

; Funds for this purchase are provided in the 1975 General Revenue Budget. 

Eleven bids were received for this item. The bid numbers refer to the 
order of the bids in ascending order or price. The quantity of automobiles re- 
quired are as follows: 


i Bid No.l is an alternative bid offered by Eagle Ford Sales Ltd. for a 4-door 

I Ford Maverick (@ $3,999.17). This automobile does not meet our specifications for 
Police and Fire emergency work. 

Bid No. 2 from Northridge Plymouth Chrysler Ltd. for a Plymouth Fury meets 
specifications and is acceptable. However, Northridge Plymouth Chrysler Ltd. did 
not have factory costs at the time of bidding for the two-tone paint and the 
steel belted radial tires, and advised us, on the tender form, that they would 
pass the factory costs if any on to us when received from the manufacturer. Bid 
No. 2 has advised us that factory costs for two-tone paint will be $30.00 per auto 
and factory cost for HR78-15 steel belted radial tires in lieu of 
fabric ply radial tires will be $23.20 per auto. Chrysler Motor Corporation has 
confirmed that the prices quoted by Northridge Plymouth Chrysler Ltd are factory 
costs. 

It should be noted that bids No. 2, 3} & 4- all offered Chrysler products, and 
the addition of the above factory costs to Bid No. 2 does not change the order of 
the bids. Bid No. 2 then meets all specifications and is considered to offer the 
best dollar value. 

The Chief Constable, City Engineer, and Purchasing Agent RECOMMEND acceptance 
of the lowest bid to meet specifications. Bid No. 2, from Northridge Plymouth 
Chrysler Ltd. for: 

(a) 22 only Plymouth Fury sedans complete with steel belted radial tires at a 
total price of $94j301.90 ($4-, 263. 25 each plus $23.20 for steel belted 
radial tires) plus 5% Provincial Sales Tax. 

(b) 27 only Black and White Plymouth Fury sedans complete with steel belted 
radial tires at a total cost of $116,544.15 ($4-, 263. 25 each plus $30.00 for 
two-tone paint plus $23.20 for steel belted radial tires) plus 5% Provincial 
Sales Tax. 

The Fire Chief, City Engineer, and Purchasing Agent RECOMMEND acceptance of 
Bid No. 2 from Northridge Plymouth Chrysler Ltd. for two only Plymouth Fury sedans 
complete with steel belted radial tires at a total cost of $8,632.90 ($4., 263. 25 
each plus $30.00 for two-tone paint plus $23.20 for steel belted tires) plus 5% 
Provincial Sales Tax. " 

The City Manager RECOMMENDS that the foregoing be approved subject to a 
contract satisfactory to the Director of Legal Services. 


22 
27 
2 


solid colour autos for Police work, 
black and white autos for Police work, 
red and white autos for Fire work. 
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REC0I4MENDATI0N 

2. Quarterly Review of Revenues and Expenditures as at 
September 30, 1975. 

The Director of Finance reports as follows: 

"In accordance with Council instructions, the following review of Revenues and 
Expenditures as at September 30, 1975 is submitted for the information of 
Council. A copy of the monthly statement of Revenues and Expenditures is on 
file with the City Clerk and may be examined in detail by members of Council. 

Current Surplus on Revenue Account 

The Current Surplus on Revenue Account is the amount available at year-end 
for transfer to the City's accumulated Revenue Surplus of prior years. 
This current surplus (or deficit) is estimated during the June 30th and 
September 30th reviews of the budget and is the result of adjustments made 
to the original Revenue and Expenditure appropriations approved by Council 
at the beginning of the year. 

June 30th Budget Review 

It was noted in the report to Council on the budget position at June 30th, 
that revenues were expected to exceed original estimates by $862,038 and 
expenditures would increase by $522,222 over the original estimates. The excess 
of the revenue increase over the expenditure increase amounted to $349,816 and 
was transferred to the Current Surplus on Revenue Account. 

September 30th Budget Review 

The following report shows that $660,000 in additional revenue is expected to 
be realized and that expenditure estimates will be reduced by $172,714. 
The sum of the estimated revenue increases and expenditure decreases amounts 
to $838,714 which will be transferred to Current Surplus on Revenue Account. 
(See Summary and Recommendations on Page 5) 

Year to Date 

The total of amounts transferred to Current Surplus on Revenue Account re the 
June 30th review ($349,816) and the September 30th review ($838,714) amounts 
to $1,188,530 which is the estimated budget surplus for the year 1975. 

Revenue Variations 

Taxes on Property Sold by City - $10,000 

Current taxes on property sold by the City is expected to exceed the 
original estimate by $10,000. 

Tax Grants Provincial Properties - $266,500 

Substantial increases in property values as approved by Provincial assessors 
plus new Insurance Corporation of B.C. improvements assessed in 1975 will 
increase the Provincial grants in lieu of taxes as follows: 


I.e. B.C. property $152,700 

Liquor Control Board 18,200 

Other Provincial properties 95 ,600 

Total $266.500 


Sundry Rentals - $171,500 

There will be an estimated net increase of $171,500 in sundry rentals due 
mainly to higher rental rates and the acquisition of additional properties. 


Cont'd. 
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Scavenging Container Fees - $98,000 

The recently approved rate Increase In containerized garbage collection fees, 
effective November 1, 1975 Is expected to produce about $98,000 In Increased 
revenues . 

Provincial Court Fees and Fines - ($80,000) 

Fines and fees collected to date and estimated to the end of the year 
Indicate that the original appropriation of $610,000 should be reduced by 
$80,000. 

Business Taxes - $200,000 

A substantial Increase In supplementary business tax billings this year 
Is expected to yield approximately $200,000 In additional business tax 
revenue , 

Metered Water Revenue - C$100,000) 

Due to reduced water usage, metered water revenue Is expected to decrease 
by $100,000 over the original estimate. This reduction will be off-set 
by a transfer of $100,000 from the Water Rates Stabilization Reserve to 
cover this short-fall. 


Expenditure Variations 

Municipal Share of Social Assistance - ($312,000) 

Normally each 3rear, there is an adjustment (additional charge or credit) 
in the Municipal share of social assistance costs when the Province 
balances out actual social assistance costs with the estimated per capita 
charges billed monthly to municipalities. In 1974 the City set aside an 
amount of $312,000 as a provision for an expected additional charge in 
1975 applicable to the year 1974. We have been advised by Provincial 
officials that there will be no adjustment of costs in 1975 applicable 
to their year ending March 31, 1975. 

The provision of $312,000 is therefore not required and it is proposed 
that these funds be added back to Contingency Reserve this year. 

Britannia Community Services Centre - ($118,000) 

An amount of $260,000 was provided in the 1975 budget for operating costs 
of the Centre based on an estimated start-up date early in the year. 
Certain of the facilities (ice rink, swimming pool) are still under 
construction and operating costs can be reduced by $118,000. 

Parks Board Adjustments - ($54,714) 

1. With the construction of the West End Community Centre and the 
Britannia Community Services Centre, previous recreation programs 
provided out of temporary facilities in those areas were discontinued. 

2. Funding of the VanDusen gardens operation can be reduced due to 
changes In staffing. 

3. The foregoing adjustments, summarized below, have been discussed with 
and agreed to by the Parks Director of Financial Services : 

(a) West End Recreation Project ($15,600) 

(b) East Recreation Project ( 19,253) 

(c) VanDusen - staffing ( 19,861) 

Total Reduction ($ 54,714) 


In addition to the foregoing variations there are a number of accounts where 
minor over and under expenditures will occur. These accounts are adjusted 
by transfer of appropriation within the departmental budget if the variations 
are significant. 


Cont'd. 
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Transfers of Appropriations In Excess of $500 


1. Engineering 

To - 8051/3603 Salaries Overtime $ 7,300 

To - 8051/3604 Salaries Temporary Help 8,700 

From - 8051/3602 Salaries - Administration 16,000 

To provide additional funds for Traffic Division Overtime 
and Temporary Help. 

2. Engineering 

To - 8052/3730 Traffic Origin - Destination Survey 9,500 


From - 8051/3603 Salaries - Administration 9,500 

jrovide fv 
SWIM Program. 


To provide funds to augment traffic survey as part of 
SWIM Program. 


3. Engineering 

To - 8003/407 Library Up-grading Costs 4,300 
From - 8002/306 Salaries - Unattached Branches 4,300 

To provide funds for Library Up-grading. 

4. Law Department 

To - 7061/698 New Office Equipment 900 
From - 7060/681 Salaries 900 

To provide funds for acquisition of Dictator and Transcriber. 

5. Planning 

To - 7308/107 Central Broadway Urban Design Study 1,000 
From - 7308/93 Printing Sundry Reports 1,000 

To provide fund for the Central Broadway Urban Design Study. 

6. Health 


To - 6925/264 Flower Containers, etc. 500 
From - 6925/267 Liner Purchase 500 

To provide additional funds for acquisition of flower 
containers, etc. for Mtn. View Cemeteiy. 

7. Health 

To 6801/142 Clinica,l Supp.li,ea 4,000 

From - 6801/143 Dental Expense^s and Supplies 4,000 

To provide additional funda for acquisition of clinical 
supplies . 

8. Engineering 

To - 8006/723 New Computer Terminal 4,000 
From - 8005/634 Data Processing Services 4,000 

To provide funds for acquisition of Computer Terminal. 

9. Archives 

To - 8701/3 Salaries Overtime 2,000 

From - 8701/1 Salaries 525 

From - 8701/24 Printing Historic Reports & Pamphlets 1,000 

From - 8701/39 Salaries 475 

To provide additional funds for City Archivist overtime. 

10. Social Planning 

To - 7865/1203 Printing & Art Work 6,900 

From - 7869/1501 General Infonnat 3,000 

From - 7830/700 Research Services 3,000 

From - 7801/17 Purchase of Outside Service 900 

To provide additional funds for Urban Reader printing and 

ar^ wn-rt- Cont'd. 


65 


Manager's Report, December 5, 1975 
Clause No. 2 Continued. 


(FliSIANCE - 5) 


11. 


14. 


15. 


Engineering 

To - 8009/1022 


Repairs to Lab. Heating System 
Alterations to Work Areas 


From - 8014/1320 
To provide funds for repairs to Lab. heating system 


12. Revenue & Treasury 

To - 7015/149 

To - 7017/181 

From - 7015/158 

From - 7015/172 


Temporary Help 
Microfilm Reader/Printer 
Auto Maintenance 
Mail Contract 


To provide additional funds for temporary help and the 
acquisition of a microfilm reader/printer. 


13. Personnel 
To 

From 


- 7045/490 

- 7045/482 


Supplies & Services Training Activities 
Salaries Overtime 


To provide funds for managerial and senior supervisory course. 


Engineering 

To - 8126/7413 

To - 8126/7419 

From - 8126/7434 

From - 8126/7436 


Office Supplies & Services 
General Supplies 

Day Shift Truck & Equipment Rental 
Night Shift Truck & Equipment Rental 


To provide additional funds for office supplies and 
general supplies. 


Engineering 

To - 8127/7528 
From - 8127/7544 


Air Packs 

Replacement Equipment 


To provide funds for acquisition of Air Packs for 
Delta Disposal Site. 

SUMMARY AND RECOMMENDATIONS 


The Director of Finance recommends that 

1. The 1975 Revenue and Expenditure appropriations be adjusted 
as follows: 


$ 1,000 
1,000 


2,400 
600 
1,000 
2,000 


1,020 
1,020 


3,000 
2,200 
2,900 
2,300 


1,500 
1,500 


Revenues 

Taxes on Property Sold by City 
Tax Grants - Provincial Properties 
Sundry Rentals 
Scavenging Container Fees 
Provincial Court Fees and Fines 
Business Taxes 
Metered Water Revenue 
Water Rates Stabilization Reserve 


$100,000 
goo, 000) 


Appropriation 
Increase (Decrease) 
$ 

10,000 
266,500 
171,500 

98,000 
(80,000) 
200,000 

-e- 


Net Revenue Increase 


$ 666.000 


Expenditures 

Municipal Social Assistance Costs ($312,000) 

Contingency Reserve 312,000 -9- 

Britannia Community Services Centre (118,000) 

Parks Board Adjustments (54,714) 

Net Expenditure Decrease ($ 172,714) 


Total Revenue Increase and Expenditure Decrease 


$ 838,714 
Cont'd. 
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2. The total revenue Increase and expenditure decrease, which is estijoated 
at $838,714, be transferred to the Current Surplus on Revenue Account. " 

3. Council will note that the 1975 surplus could amount to approximately 
$1,000,000 if our present predictions hold true. However, it should be 
clearly noted that it is only a rough estimate, and the year-end actual 
figure could be very different. Accumulated Revenue Surplus is not 
nearly as large as it should be, given the size of the City's operations 
(budget) and considering the emergencies that could face a city. I will 
be recommending that most of this year's surplus, if one is actually 
realized, be transferred to Revenue Surplus. It should also be remembered 
that 1976 will be a difficult year regarding the provision of capital 
funds, and it may be necessary to use the surplus or a portion of it. 
With all of the above points in mind, it is my recommendation that Council 
refrain from proposing any spending plans related to the potential surplus 
indicated in the above report. 

The City Manager RECOMMENDS that the foregoing report of the Director of 
Finance be approved. 


CONSIDERATION & RECOMMENDATION 

3. Space Requirements - City Hall 

The Director of Permits and licenses reports as follows: 

"Oi December 17, 1974 City Council approved the City Manager's report on 
the above subject which recommended the relocation of the Health Department 
to a new building at 1060 West 8th Avenue, This move was accomplished in 
July 1975, thereby releasing 5,150 sq.ft. of space on the ground floor of 
the East Wing of City Hall. 

At the end of October the Assessment Authority, occupying space on the 
ground floor of the Main City Hall Building moved to new premises thereby 
releasing approximately 7,340 sq.ft. of space. 

The City Architect reports that during the last few months a detailed 
study of space requirements of Departments has been conducted with a view to 
determining the manner in which the vacated spaces can be best used in order 
to satisfy the current and future requirements of various Departments. 

This study is not complete and final recommendations for all Departments 
are not yet ready, but certain initial steps have become apparent that will 
fit in with a general plan to provide for the probable future demands for 
space. 

City Council on November 12, 1974 approved the re-organization of the 
Accounts Division into two divisions Accounting and Budgets. At that time 
there was approval for seven additional staff. There was not sufficient 
space to accommodate the additional staff and it was necessary to move the 
Budgets Division from the second floor. 

The Accounting Division is still very cramped in its space on the 
second floor and the temporary quarters provided for the Budgets Division on 
the ground floor has created an inefficient separation of the Divisions. The 
area required to meet the combined present and probable future requirements of 
these two Divisions is approximately 7,000 sq.ft. which is similar to the area 
vacated by the Assessment Authority. 


Cont'd. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

D . Vancouver General Hospital Parking 

The Board of Administration, under date of August 13, 1970 
submitted the following information report of the City Engineer: 

"On May 26th, 1970, Council adopted the recommendations of a 
report dated May 22nd, 1970, recommending the closure of 
11th Avenue between Heather and Ash Streets and a portion of 
the Lane West of Ash Street north of 11th Avenue. At that 
time. Council further instructed that: 

'The Board of Administration be requested to report on the 
parking situation generally with respect to the Vancouver 
General Hospital operation'. 

Of particular interest was whether or not the removal of 
parking on the closed portion of 11th Avenue would affect 
the amount of parking as provided for in an earlier report 
to Council. The following is submitted in compliance with 
this request. 

EXISTING PARKING SITUATION 

At the present time the Vancouver General Hospital, together 
with the associated agencies, provide a total of 863 off- 
street parking spaces on seven lots, the largest being the 
446 stall 12th Avenue parking lot opposite the Centennial 
Pavilion. Three of these lots are operated by the Hospital 
as supervised pay lots and accommodate a total of 661 vehicles. 
A further 255 stall supervised pay lot, located on the 
Vancouver City College grounds west of the Centennial 
Pavilion, is also available for use by parkers bound for the 
Hospital complex. The remaining four lots, provided by the 
Provincial Health Service, B.C. Cancer Institute and the 
Canadian Arthritic and Rheumatism Society, are free and 
accommodate 202 vehicles. 

In general, these lots fill up on weekdays by 9:00 a.m. and 
remain full until about 4:00 p.m. During this period a 
spillover of over 400 vehicles park on the minor streets 
from Broadway to as far south as 16th Avenue. The heavy 
on-street parking occurring daily in the residential 
neighbourhood south of 12th Avenue restricts the available 
parking for the residents in this area. 

BACKGROUND 

A Parking Study was carried out for the Hospital by a 
Consultant at the time of the Hospital 's application for re- 
zoning in 1969 to determine the parking requirements for 1985 
when Hospital expansion, rehabilitation, and consolidation 
will more than double the present size of the complex. This 
Study indicated that by 1985 this development would require 
an estimated 2750 spaces to accommodate the weekday peak hour 
parking demand, and proposed that sufficient off-street 
facilities be provided to satisfy 757o of this demand, or 
2057 spaces. This situation was not acceptable to the City 
as it meant that an estimated 693 vehicles would not be 
accommodated and would be required to park on the street 
during the peak hour demand period. Accordingly, it was 
decided that all 2750 vehicles be accommodated off-street. 
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It is considered that these two Finance Department Divisions are appropriate 
users of this area because it will provide a complete and separate section of 
the building devoted to one general use with good internal access to the 
remainder of the Divisions in that Department, A plan for this use has been 
prepared which has received the approval of the Director of Finance, This 
consolidation of the Accounting and Budgets Divisions in the Assessment space 
will release approximately 3,630 sq,ft, on the second floor and approximately 750 
sq,ft, on the main floor for other uses. The cost of the relocation is estimated 
as follows: 

a) Alterations to the main floor $46,000 

b) Moving expenses $ 1,500 

Concurrently with the above move it is proposed to finalize recommendations 
for the use of the space vacated by the move of the Accounting and Budgets 
Divisions and to recommend the reallocation of the former Health Department, 


At the present time the progress of the study Indicates that the former 
Health Department area in the East Wing should be shared by the Planning 
Department and the Depajrtment of Permits and Licenses, both of which require 
additional space. The combined additional requirements of these two 
Departments appear to be equivalent to the ground floor of the Esist Wing, 
Time has not permitted a detail plan to be formulated because: 

(1) Planning Department has requested a re— organization of the 
present third floor area to reflect the structure of the 
Department in order to improve the efficiency and working 
conditions of the Department and this study may eiffect the 
additional area required on the ground floor, 

(2) The Department of Permits and Licenses should be examined 
closely to determine the most appropriate function that 
could be divorced from the main body of the Department and 
occupy space on a separated floor. 

However, in principle both Department Heads agree to the general concept 
of additional area provided on a separate floor. 

Because these studies and continuing investigations for other Departmental 
needs are very Involved and time consuming and should be carried on concurrently 
with the working drawings for the ground floor of the Main Building it is 
recommended that a consultant with drafting office resources be appointed to 
expedite the complete recommendations for the City Hall Complex, It is 
estimated that this will require approximately $4,000 in planning and drafting 
assistance for the preliminary work. Further consultant fees should be expected 
if alteration work is commissioned to outside consultants. 

The Director of Finance advises that funds amounting to $100,000 were 
provided in the 1975 Supplemental Capital Budget for the anticipated renovations 
required for the space needs in the City Hall Complex, 

The following is submitted for Co\incll«s CC»ISIDERATICM. 

One of the complaints concerning the present Accounting Division work area 
is a high noise level which creates difficult working conditions for staff. The 
general work areas are quite large and open where nearly all employees operate 
adding machines or typewriters and require to use telephones frequently in close 
proximity to one another. Under these circvimstances the open work areas would 
gain substantial benefit in acoustic control and upgrading of working space 
with the provision of carpet. The noise problem will be alleviated to some 
degree with the provision of more working space, but continued requests for 
carpeting as a measure of sound control can be anticipated In the future. The 
provision of carpet can be most economically achieved at the present time in 
large open areas before partitions are erected. The installation shoiild be a 
commercial grade carpet to Include open work areas and those private offices 
not normally ^entitled to carpet but left uncarpeted would produce difficult 
janitorial pitiblems. The estimated cost of the Installation is $12,000, 
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It is recommended that Goimcil approve: 

.(A) The relocation of the Accounting and Budgets Divisions of the Finance 

Department to the ground floor of the Main Building at an estimated cost 
of $47,500. 

(B) The retention of a consiiltant to assist in completing the planning for 
other Departments that require expansion space at an estimated cost of 
$4,000. 

(C) Carpet be installed in the open work areas of the Accounting and 
Budgets Divisions at an estimated cost of $12,000. 

(D) Appropriations totalling $63,500 including carpet or $51,500 not 
including carpet for the move of the Finance Department and 
continuing planning for other Departments be provided from the 
funds allocated in the 1975 Supplemental Budget. 

(E) The City Manager to report back to Council as agreement is reached 
on the requirements of various other Departments together with the 
cost involved in necessary alterations or relocations." 

The City Manager RECCMffiUDS the foregoing report of the Director of Permits 
and Licenses be approved. 

RECGMiytENDATION 

4 . West End Activation Program . 

The Medical Health Officer and the Director of Social Planning 
report as follows: 

"City Council, at its meeting of March 5, 1974» approved the establishment 
of a temporary part-time position of Coordinator of Volunteers (Activiation 
Therapist) for the West End area for six half days per week for six 
months . 

During the 1975 budget review, the Health Department and the Social, Planning 
Department were requested to determine which of the two departments would 
be responsible for the Special Programmes, a category of accounts which 
was previously established to cover the "Coordinator of Volunteers" 
programmes. It was ultimately decided between the two departments that 
for the 1975 fiscal year, the accounts would be established within the 
Social Planning Department, but that the expenditures would be incurred 
by the Health Department, but distributed into the Social Planning 
"Special Programmes" accounts. 

The Provincial Depaiftment of Human Resources has advised that the Minister 
has agreed to support this program and to pay the amount of 25% of salary 
involved in setting up the program. This is consistent with the Government's 
policy of paying 25% of C.A.P, shareable 'items. 

The purpose of the Activation Program was to involve senior citizens in 
physical and recreational activity which would help prevent the deterioration 
and isolation associated with aging, and which would encourage the maintenance 
of maximum general health through improved functions and added confidence 
in approaching everyday tasks, 

Mrs, Susan Ezzy was hired as Activation Therapist for a period of six 
months as authorized by Council, The development of the program was designed 
as a demonstration pilot project, Mrs, Ezzy divided her work into two 
three month periods, that is from Feb, 3/75 to April 30/75 and from Sept, 
8/75 to Dec, 8/75. 
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Evaluation of the program has been conducted by issuing self answer 
subjective questionnaires. From the second three month period September- 
December 1975 a video tape is being prepared with the help of the Physical 
Education Department, UBC, to show objectively before and after changes. 
The results available from the questionnaires issued in April 1975 showed 
that thirty-nine people were involved, 5 men and 34 women. Three groups were 
conducted at Robson Street Sub-office, at St, Paul's Church Hall, and at 
Nicholson Towers Senior Citizens Housing Project, The participants were 
60 years and older in age. Some had specific handicaps resulting from 
arthritis, cerebral vascular accident, amputation, pSrom the 39 people, 
25 Questionnaires were returned. Twenty-three reported positive changes, 
16 showing moderate improvement and 6 stating they had noticed marked 
improvement. Three reported no changes. Improvements noted were increased 
mobility and flexibility. Attitudinal changes involved a general sense of 
well being and a more confident approach to everyday living. 

Mrs. Ezzy found that a group of 12 individuals was the largest niimber 
of elderly people she could supervi^on an individual basis. Increased 
numbers of people could be reached per session by the employment of volunteers 
who had previously participated i n the course under the overall supervision 
of Mrs. Ezzy. Many of the participants expressed a desire to be continually 
involved in the activation program on a long-term basis. Provision of an 
opportunity for continued participation would fulfill this need and provide 
social support and follow-up. 

The target population of a continuing program would initially be in the 
West End, with its high proportion of senior citizens. It is considered 
that the present program (which ends on Dec. 8/75) should be extended for 
a period of three months from January I/76 to March 31/76. This extension 
would allow time for: 

a. further evaluation 

b. exploration of the possibilities of securing new funding; and 

c. integration with new groups working with senior citizens and contact 
with increased numbers of elderly people through the new senior 
citizen housing complex and West Sid Community Centre. 

In addition to C.A.P. Sharing (50^) it is proposed to again seek Provincial 
financial support of 25% of the cost of the three month extended program. 

The estimated costs for January 1, I976 to March 3I, I976 are: 

Coordinator of Volunteers 
(Activation Therapist) 

6 - days per week @ $31.03 per ^ day - PG 22 
Supplies 

TOTAL 

Less: C.A.P. Sharing (^Ofo) 

Less: Provincial Government Contribution 
(If Approved) ie 25% of $2,521.00 

1976 City Share 


$2,A21.00 
100.00 

2,521.00 
1.260.50 

1,260.50 

630.25 
$ 630.25 
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Your Medical Health Officer and Director of Social Planning RECOMMEND 
as follows: 

a. The continued establishment of a temporary part-time 

position of Coordinator of Volunteers (Activation Therapist) for the 
West End area for six half days per week for three months from January 
1, 1976 to March ?1, 1976 at a total cost of $2,521.00 - 50% of which 
will be C.A.P. sharing. 

b. The provincial Government be requested to continue to contribute 259^ 
of the total cost of the program i.e. $630.25; and 

c. The part-time position of Coordinator of Volunteers (Activation Therapist) 
behafed on the establishment of the Social Planning Department and 
seconded to the Health Department for incorporation into the existing 
Volunteer Service Program." 

The City Manager RECOMMENDS that the foregoing recommendations of the Medical 
Health Officer and the Director of Social Planning be approved. 


INFORMATION 

5. . 1965-75 City Operating Budget Allocated by Expenditure Category. 


The Director of Finance has submitted the following report for 
the information of Council . 

"On November 20th, 1975 during Council's review of the financial 
affairs of the City, Council expressed a desire to have page 12 of the 
information presented at that time converted from dollars to percentages. 
The accompanying table to this report gives the percent of total City 
operating budget for the years 1965-75 as allocated to the various 
expenditure categories, matching the table on page 12 referred to above. 
It is submitted for the information of Council." 

The City Manager submits the above report of the Director of 
Finance for the INFORMATION of Council. 


CONSIDERATION 

6. Canadian Memorial Swimming Pool . 

The Director of Permits and licenses reports as follows: 

"Ch October 21, 1975 Council passed the following motion when dealing 
with a Grant Request for the Canadian Memorial Swimming Pool: 

•THAT, as suggested in the report, the Director of Permits 
and Licenses submit a detailed report to Council and the 
Park Board be requested to submit comments as to how the 
Canadian Memorial Swimming Pool and its program fit into 
the total community recreation function.* 

The City Architect has examined the facility and has had consiiltations 
with the City Inspectional Division and the Health Department. 


The following summarizes our findings: 


— The Pool operates on a six day schedule between the hours 
of 9:00 a.m. and 9:00 p.m. with approximately 150 people 
using the pool daily. 

— The operation includes family swimming, swimming classes 
and a new program for Senior Citizens which is proving to 
be successful. 
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— The Pool is used largely by the general public in the area 
as well as Chvirch members. 

— The Pool tank is approximately 18 feet by 50 feet. It is 
in good condition and maintained to required Health 
Department standards. 

— The mechanics plant is old but in good condition. 

— The poolside deck and ancilliary area concrete floors are 
maintained to Health Department standards. 

— The smooth tile around the pool apron should be replaced 
with non— slip tiles. 

— The dressing and washroom areas require improvement. 

The Canadian Memorial Church Board has recently completed the following 
improvements : 

fa) Regrouting tile joints in pool tank 

(h) Painting 

fc) New acoustic ceiling in pool area 

(d) New automatic showers 

The requested $10,000 Grant would cover the following proposed 
improvements ; 


(a 
(b 
(c 
(d 
(e 
(f 
(g 
(h 


Hot water return to showers 
New clothes cubby holes 

New lighting to men and women's dressing rooms. 

Bnergency lighting to pool area. 

Replace four deteriorated doors and frames. 

Replace washroom fixtures. 

New toilet partitions and privacy screens 

Replace pool apron tile to a non-slip type. 


The cost of the above work still to be done has been estimated at $9,800. 

The Pool facilities will be greatly improved with the completion of these 
renovations and we consider it a worthwhile expenditure. 

Attached to this report is a submission from the Park Board outlining 
their assessment of the importance of the Canadian Memorial Pool in the total 
recreation service program, provided by the City." 

The City Manager submits the above report of the Director of Permits and 
licenses for Coimcil CONSIDER/LTIOJ. 
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RECOI-dMENDATION 

7 . Juvenile Detention Home, 2625 Yale Street. 


The Director of Permits and Licenses reports as follows: 

"The Juvenile Detention Home and the Family Court Building are both 
City-owned buildings located on a City-owned parcel of land bounded by 
Penticton Street, Wall Street and Burrard Yiew Park. The property is 
zoned Single Family. 

In April 1974 the Provincial Government assizmed the responsibility 
for the detention of juveniles and the operation of the Family Coiirt and 
continued to use both facilities on a short— term lease basis. The City 
has accepted the arrangement on the understanding that the Provincial 
Authorities woiild carry all the maintenance and operation costs of the 
facilities. 

The Provincial Government have now vacated the Juvenile Detention 
Home and served notice of lease termination to the City with the effective 
termination date as December 31, 1975. Their vacating of the building was 
precipitated by the rupture of the boiler and subsequent lack of heat. They 
have stated that due to the physical condition of the building it is neither 
economical or financially sound for them to remain as lessee. 

Although the basic structure of the building appears soiind the interior 
is in very poor condition. While the building remains vacant and imheated it 
can be expected to deteriorate even more due to moisture penetration and 
vandalism. Not only is the boiler ruptured, the roof has minor leaks in 
several places and a number of windows are now broken. 

The Home is a single-purpose type building and an alternate use of the 
building other than detention is not evident and highly unlikely to be 
economically feasible. 

In order that the costs associated with this building be kept to a 
minimijm it appears advisable that the building be demolished. 

The adjacent Family Court Building is still occupied by the Provincial 
Courts personnel and is serviced with domestic hot water from the Juvenile 
Detention Home, In the event of demolition, additional costs would be inciarred 
for a new hot water heater installation within the confines of the Family 
Court Building. 

The estimated costs to demolish the Juvenile Detention Home are as 
follows : 


Miscellaneous "Work — 

Repairs to asphalt, fill 
required after demolition, 
blocking connecting corridor 
to Family Coiarii 


Demolition 


$ 26,500 
5,500 


Domestic Hot Water Heater 
Installation 


1.200 


TOTAL 


$ 33,200 
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If Council should decide to retain the building the following are 
associated costs relating to its continued operation: 

Capital Costs — 

a) New gas fired boiler 

b) Repairs to windows & roof 

Sub-Total 

c) Secuidty Patrol — 
2 checks per night plus 
2 extra at weekend, at 
$350 per month 

d) Operation Costs - 
Heatiiig, electrical, 
general maintenance, 
insurance, etc. at approx. 
$650 per month 

Approx. total cost for one year 

The Comptroller of Budgets advises that any 
provided from Contingency Reserve. 

Director of Finance 

The Director of Finance notes that, since the Juvenile Detention Home 
is a single-purpose type of building for detention purposes and is considered 
to be highly uneconomic for other purposes, the expenditure of $20,500 for 
1975 and a continuing annual expenditure of $12,000 for ser^ricing, heating, 
etc., seems unwarranted. 

The following is submitted for Council consideration: 

a) Approve the demolition of the Juvenile Detention Home and the estimate 
as outlined in the body of the report in the amount of $33 » 200, or 

B) Approve funds in the amoxmt of $20,500 for capital and operating costs 
as outlined in the body of the report. 

C) Necessary funds to be transferred from Contingency Reserve." 

The City Manager submits the foregoing report of the Director 
of Permits and Licenses and, noting the remarks of the Director 
of Finance, RECOMMENDS that the Juvenile Detention Home be demolished, 
funds to be provided from Contingency Reserve. 


$ 7,000 
$ 8,500 


$ 4,200 


$ 7«800 
$20.500 

required funds must be 


tO^i COUNCIL ACTION SEE m^iSUill^LA 


Manager's Reoort, December 5, 1975 (PERSONNEL - 1) 

PERSONNEL MATTERS 

RECOMMENDATION 

1. Closing of Civic Offices - December 24. 1975 
The Director of Personnel Services reports as follows: 

"In past years, it has been the practice to close Civic Offices and Yards to 
the piablic at noon on the last working day before Christinas, all employees 
being required to vacate such buildings and yards not later than 3:30 p.m. 

I recommend that, in accordance with past procedures, the Civic Offices and 
Yards under the control of the Coiancil be closed to the public at noon on 
Wednesday, December 24th, 1975 and that all employees concerned be required to 
be out of the buildings and yards at no later than 3:30 p.m. Arrangements for 
those eirployees who perform a service such as garbage collection, and for those 
en^iloyees on other than day shift, will be made departmentally. 

This is an arrangement peculiar to December 24th, and is not in the nature of 
a statutory holiday." 

The City Manager RECOMMENDS that the foregoing recommendation of the Director 
of Personnel Services be .approved. 


2. Vancouver City Hall Choristers - Concert Tour 


The Director of Personnel Services reports as follows: 

"The Vancouver City Hall Choristers, in a letter dated November 24th, 1975, 
are requesting a portion of two working days, on Tuesday, December 23rd and 
Wednesday, December 24th, 1975, to tour and perform in local hospitals. In 
addition they are asking permission to present three concerts in the City 
Hall Rotunda on those days - two on the Tuesday and one on the Wednesday. The 
Choir members are also performing in the evening at various hospitals and rest 
homes. Some twenty members of the Civic staff are involved. 

As City Council has approved similar requests of the Vancouver City Hall 
Choristers in previous years, I recommend that the members of the Choir be 
granted leave of absence with pay for the necessary portions of Tuesday, 
December 23rd and Wednesday, December 24th, 1975 in order that they may present 
concerts as local hospitals and in the City Hall Rotunda. " 

The City Manager RECOMMENDS that the foregoing recommendation of the Director of 
Personnel Services be approved. 
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PROPERTY MATTERS 

RECOMMENDATIONS 

1. Sub-lease of Lots 13, Block 1, D.L. lg3E 
Situated S ''S of Stewart Street between 
Victoria and Salsbury Drives 

The Supervisor of Property and Insurance reports as follows :- 

"Lot 13, Block 1, D.L. 183 E, situated s/s of Stewart Street between 
Victoria and Salsbury Drives was conveyed to the City of Vancouver in 
1922 and held in trust for use as a spur track right-of-way for the 
property owners of Lots 2, 3, k, 5f 8 and 9, Block 1, D.L. I83 E, 
situated north of Stewart Street. Lot I3 is leased to the National 
Harbours Board for a ten year period commencing April 22, 1958 and 
thereafter on a year to year basis subject to three months notice of 
cancellation. The rental is set at $1.00 per annum with the provision 
that any sub lessee shall be responsible for all taxes. The National 
Harbours Board sub leased this property to Bristol Myers, occupants of 
the abutting properties. 

The National Harbours Board have received an application from Bristol 
Myers for a further sub lease of their entire premises to Emde Trucking 
Co. Ltd. and have requested the City's consent to this sub lease. It 
is noted that under previous sub-leases all parties concerned in the 
original conveyance of the property to the City are protected under the 
terms of the original lease. 

RECOMMENDED that consent be given to sub lease the interest of Bristol 
Myers to Emde Trucking Co. Ltd., subject to the documents being drawn 
to the satisfaction of Director of Legal Services. 

The City Manager submits the foregoing report of the Supervisor of Property 
and Insurance to Council for REXJOMMENDATION. 


i 2. Acquisition for Family Housing 
j Pro.ject - 3269 Findlay Street 

^ The Supervisor of Property & Insurance reports as follows :- 

"Lot B Except the W. 10 Ft., Block I, D.L. 753, (3269 Findlay 
Street), is located in the triangular block bounded by 16th Avenue, 
Findlay Street and Comitiercial Drive, part of which block is under 
consideration as a housing site. This is the last property required 
to assemble the site. 

These premises comprise a IJj-storey frame dwelling, plus a full 
basement, erected in 1929 on a lot 33' x 110', zoned R.S.-l. The 
dwelling contains 4 rooms on the main floor, 2 rooms upstairs, 
5 plumbing fixtures; has a patent shingle roof, wood shingle 
exterior; and heat is supplied by an automatic gas-fired furnace. 
The dwelling is in fair condition. 

Following negotiations with the owners, they are prepared to sell 
their property for the sum of $54,000.00, on the understanding 
that the sale date be December 1, 1975, and that they retain rent- 
free possession to February 28, 1976. This settlement price is 
considered to be fair and equitable. It is proposed to rent this 
property on a month-to-month basis until the land is required for 
development, at which time the dwelling will be demolished. 

RECOMMENDED that the Supervisor of Property & Insurance be authorized 
j to acquire Lot B except the West 10 Feet, Block I, District Lot 

753, known as 3269 Findlay Street, for the sum of $54,000.00 on the 
foregoing basis, chargeable to Code #4910/411." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
! Supervisor of Property & Insurance be approved. 


(PROPERTIES-1) 


Manager's Report, December 5, 1975 


(PROPERTIES - 2) 


3 . Sale of Properties 
The Supervisor of Property and Insurance reports as follows: 

"Offers to purchase Lot 4, Sub. 4 to 8 , Block 330, D.L. 526 
Plan 8781, known as 1530 West 8th Avenue were received by the 
City Clerk as a result of the City's call for tenders, and were 
opened in public on November 24, 1975. 

RECOMMENDED That the following offer to purchase be accepted and 
approved under the terms and conditions set down by Council, being 
the highest offer received, and that the net proceeds of the sale 
be credited to Supplemental Capital Budget to help defray the 
expenditures incurred in acquiring the new Health Building. 


NAME PURCHASE PRICE TERMS 

Porte Realty for $675,000.00 Cash 

B.C. Turf Ltd. 

Ihe City Manager RECOMMENDS THAT the foregoing Recommendation of the 
Supervisor of Property and Insurance be approved. 


NOTE: This requires a 2/3 majority of Council, 


FOR COUNCIL ACTION SEE PAG5(S) 


^ 

Koguiar Council, Auf;ust 25, 1970 

BOAKl) OF ADMINISTRATION AND OTI.ER REPORTS (cont'd ) 

Vancouver General Hospital Parking (cont'd ) 

On May 20th, 1969, Council approved the rezoning application, 
which included the recommendation that off-street parking 
facilities be constructed to a standard of not less than one 
space per 1084 sq, ft, of new floor area constructed so as to 
convert from the present one space per 2185 sq, ft, to an 
ultimate 1985 ratio of one space per 1627 sq, ft, and thereby 
provide the necessary 2750 off-street spaces required to serve 
the proposed 4,474,373 sq, ft. Hospital complex of 1985, 

Following a Public Hearing on June 26, 1969, Council adopted a 
resolution 'that the Hospital Board undertake, in writing, to 
correct the existing deficiency with respect to parking within 
three years of this date to conform with the required By-law 
standards ' , 

CURRENT PROPOSAL (EXTENDED CARE UNIT ) 

The most immediate plans for development of this complex call 
for the establishment of a new Extended Care Unit in the block 
bounded by 11th Avenue, 12th Avenue, Heather Street and Ash 
Street , 

It is expected that this Extended Care Unit will generate a 
demand for 57 parking spaces. Accordingly, a total of 60 
off-street spaces are proposed, 36 additional spaces as an 
extension to the B,C, Cancer Institute parking lot and 24 
spaces on a new parking lot opposite the main entrance to the 
Extended Care Unit, This provision will satisfy the parking 
requirements of one space per 1627 sq. ft, of floor area for 
the Extended Care Unit as required by the May 20th, 1969, 
recommendations approved by Council, 

With respect to correcting the existing parking deficiency 
within three years, as adopted by Council on June 26th, 1969, 
the Extended Care Unit will provide a further 122 spaces on 
the grassed games area in the westerly portion of the 
existing King Edward College site. This will resolve the 
question of deficiency of off-street parking spaces and 
provide the required parking of one space per 1627 sq, ft, of 
floor area for the total Hospital Complex, 

The development of the Extended Care Unit will require the 
closure of 11th Avenue between Heather and Ash Streets and 
will thereby eliminate 19 on-street parking spaces along the 
north curb of this block, (Parking has been prohibited along 
the south curb for several years) , 

However, in view of the foregoing, this loss of 19 on-street 
spaces is not considered to be significant," 

MOVED by Aid, Hardwick, 

THAT the foregoing information report by the City Engineer 
be received for information and a copy be forwarded to the 
Vancouver General Hospital , 

- CARRIED 



REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON 

HOUSING AND ENVIRONMENT 

November 27, 19 75 

A meeting of the Standing Committee on Housing and Environment 
was held on Thursday, November 27, 19 75, at 1:30 p.m. in the No. 1 
Committee Room, Third Floor, City Hall. 

PRESENT: Alderman Bird, Chairman (Items 1-6) 

Alderman Harcourt, Chairman (Items 7-11) 
Alderman Boyce 
Alderman Cowie 
Alderman Rankin 

CLERK: R. Demofsky 

INFORMATION : 

1. Highlights of Housing Activities 

Submitted for the Committee's consideration by the Chairman 


were : 


reports outlining highlights of Housing Committee 
actions since January 1, 1973; 

highlights of Housing and Community Services Committee 
activities related to the Downtown Eastside since 
January 1, 19 73; 

Chairman's reports dated February 27, 19 75, and 
September 19, 1975. 


RESOLVED, 


THAT the above noted information reports submitted by 
Alderman Harcourt, Chairman of the Housing and Environment 
Committee be received. 


2 . Housing Status Report 

The Committee considered an up-date report outlining the 
present status of Government assisted housing - City of Vancouver, 
submitted by the Housing Planner dated November 21, 1975. 

RESOLVED, 

THAT the above noted report be received. 

3 . Progress on Fire By-law Enforcement 

The Committee considered a City Manager's report dated 
November 24, 1975, outlining progress on upgrading of hotels to 
meet Fire By-law standards. This report, which is on file in the 
City Clerk's Office, stated in part: 


" The report of August 18, 1975 to the Standing Committee on Housing, sunmarized 
the status and disposition of the 318 Core Area buildings affected by Section 
38-^ of the Fire Bylaw. 

Since that time there has b«en a change in the disposition of 39 building* 
as fol lows: 
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Sprinklers complete & approved; 
Section 38 requirements complete; 
Buildings Vacated ; 

iT \k8 E. 6th. Avenue; To be renovated 

to comply with Section 38 by new owner. 

2. 660 Jackson Avenue: Under renovation 
by owner to comply with Section 38. 

Removed from file - occupancy changed; 


30 buildings 
6 


39 


The reduction of this number from the previous total of remaining buildings 
leaves 57* 

The current status of these buildings can be summarized as follows; 


Sprinklers being installed and contracts 
signed without Court action: 

Sec. 38 requirements progressing: 

In Prosecution. Sprinkler contract 
now signed: 

In Prosecution. Section 38 contract 
now signed: 

Compliance still in planning stage. 
(Georgia Hotel: Devonshire Hotel: 
Vancouver Hilton Hotel.) 

Prosecution pending; 

In Court - no further progress; 
- progress stopped; 


Buildings to be vacated; 


SKID ROAD REMAINDER OF 
CORE AREA 


2 
3 


6 
2 


10 
II 


5 


TOTAL 
12 

a 


11 
2 


TOTALS; 


17 


57 


The total number of buildings upgraded since the Bylaw became effective July 1, 
197^^ is now 262. ( 170 buildings completely sprinklered and approved; 92 fully 
complying with Section 38 or option.) 

A list of the 57 remaining Core Area buildings has been placed on file with the 
City Clerk. 

++++++++ 


BUILDINGS OUTSIDE THE CORE AREA 

The task force has now commenced the next phase of the upgrading program, outside 
the core area. The owners of pre-1930 buildings containing more than twenty (20) 
residential type rooms and three or more stories in height, are now being contacted 
and inspection tours arranged with a Fire Warden in their respective buildings. 

Approximately seventy (70) buildings have been inspected to date and orders issued 
to the owners to comply with the Bylaw within 90 days. In many of these buildings, 
fire alarm upgrading and emergency lighting is also required. 

Some contracts have already been signed by the owners for sprinkler installations 
and this phase appears to be progressing favorably. " 
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RESOLVED, 

THAT the above noted City Manager's report dated 
November 24, 1975, be received. 


4 . Outstanding Housing and Environment Committee 
Matters 


The Committee considered an information report submitted 
by the Chairman dated November 19, 19 75, outlining outstanding 
matters of the Housing and Environment Committee. 

RESOLVED, 

THAT the above noted report be received. 


RECOMMENDATIONS : 

5. Residential Rehabilitation Assistance Program 
in Hostel Units 


The Committee considered a City Manager's report dated 
November 3, 1975, in which the Director of Planning reported as 
follows : 

"Current regulations governing the use of the Residential 
Rehabilitation Assistance Program limit the provision of 
rehabilitation grants/loans to either: 

a) the owners of family housing units (defined as self-contained 
and providing cooling and sanitary facilities); or 

b) a non-profit corporation for the conversion of a residential 
structure into a greater number of units; or 

c) a non-profit corporation for hostel units. 

These guidelines currently restrict the rehabilitation of "hostel" 
units to those owned by non-profit corporations. 

Particularly in the Downtown East Side and Kitsilano a large 
number of hostel, and boarding house units are home to many people, 
but are ineligible for R.R.A.P. loans. 

Obviously, this is detrimental to the Citys goals of upgrading 
neighbourhoods as well as individual housing units. 

C.M.H.C. has indicated they are currently reviewing their regulations 
and wish to ascertain the City of Vancouvers opinion on this issue. 

It is, therefore, recommended - 

(1) because of the number of "hostel" type units that will continue 
to provide housing for residents of the City, particularly the 
Downtown East Side, C.M.H.C. be requested to permit R.R.A.P. 
grants and loans to owners of buildings providing 
hostel units. " 


The Housing Planner reviewed this report with the Committee 
following which it was, 

RECOMI'lENDED , 

THAT the recommendation outlined in the above City 
Manager's report dated November 3, 19 75, be approved. 
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6. Sixty-year Ground Lease - G.V.R.D. Housing 

Submitted for the Committee's consideration was a City Manager's 
report dated November 24, 1975, and a letter from the Greater 
Vancouver Housing Corporation dated November 17, 1975. The letter 
from the Greater Vancouver Housing Corporation, which is on file in 
the City Clerk's Office, suggested the possibility of a renewal 
option clause in the 60-year lease agreement , and also outlined the 
possibility of a clause requiring the purchase by the City with 
the improvements at the expiration of the lease period, but with no 
option to renew. Either approach would be satisfactory to the 
Greater Vancouver Housing Corporation. 

The City Manager's report, which is on file in the City 
Clerk's Office, stated in part: 

"The Housing Corporation has requested that the Committee consider 
the possibility of stipulating that the several leases provide 
for option to renew in addition to the 60-year term and further 
that the leases provide for repurchasing of the buildings by the 
City at the expiration of the 60-year term. The purpose of this 
report is to make some observations on those two requests. 

As to whether or not there should be an option to renew following 
the 60-year term, we are strongly of the view that 60 years is 
quite long enough. It seems fanciful to attempt to foresee the 
needs of the City of Vancouver 60 years from now. The entire 
rationale of this scheme is to relieve an immediate housing 
shortage. Whether or not the priorities governing the allocation 
of the City's resources 60 years from now happens to coincide with 
today's priorities is simply beyond us; this matter is properly for 
our grandchildren to decide. In short we are suggesting that 
flexibility is a virtue. 

As to compensation for the buildings at the expiry of the 60 years, 
there seems to be several compelling reasons why the City should 
not pay compensation for the buildings. Firstly , the prepaid 
rent is approximately only. 65 to 70% of what the market prepaid 
rent would be. Secondly , the construction costs of the buildings 
as well as the prepaid rent to the City will come from C.M.H.C. 
mortgages. The principal and interest owing on the mortgages 
will be paid by the rents received from the tenants occupying the 
buildings. Since the G.V.R.D. is putting in little, if any, of 
its own money we cannot see why the City should agree to purchase 
from the G.V.R.D. a capital asset which was not in the first place 
purchased with G.V.R.D. money. Such compensation would be a 
second gift in addition to the below-market prepaid rent; in short 
the G.V.R.D. would be getting something for nothing. Thirdly . if 
the buildings have little value 60 years from now, and this is a 
definite possibility, then the City will be obliged to demolish 
same shortly after the buildings revert to the City. In that event 
we would have the incongruous spectacle of the City on the one hand 
paying for the buildings and shortly thereafter paying again to have 
them demolished. Fourthly , although it might be felt that the 
buildings would be kept in better repair if compensation were pay- 
able at the end of the term, we do not feel that of itself this is 
sufficient justification to warrant the payment of compensation. 
We say this because it must be kept in mind that we are dealing 
with a private corporation wholly controlled by the G.V.R.D. and 
in fact the lease provides that the G.V.R.D. is to guarantee the 
proper performance of the covenants on the part of the Housing 
Corporation to repair the buildings and to leave same in good repair 
at the end of the lease. There seems nothing in this transaction 
to warrant a suscpicion that the G.V.R.D. will do other than act 
in good faith throughout. Moreover, in any event, the lease reserves 
to the City the power to carry out those repairs which are being 
neglected by the lessee. And so there seems little prospect of 
having dilapidated buildings revert to the City. 
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In the event that the Committee is desirous of having the leases 
provide for option to renew, it is felt that such renewal should 
only go forward on the following basis; 

* Market rental as determined by the Property and Insurance 
Division should.be paid throughout the option period and 
reviewed bi-annually. Here keep in mind that by this time 
the C.M.H.C. mortgage will have been repaid and so there 
seems nothing to warrant a below-market rent, 

* The option should be framed so that its term would not be 
for a presently determined period of time but rather would 
be for the then remaining life of the buildings as the 
parties agree or as established by independent architects 

at the time for renewal. But in either case, renewal should 
not exceed a certain terra of years in any event. 

* The Housing Corporation should be obliged to demolish the 
buildings at the expiry of such an option since the buildings 
at that time presumably have no useful life. 

* Because the buildings have no useful life at the expiry of 
the option, but rather would be liabilities in need of 
demolition, no compensation should be payable. 

* No option should be granted unless the G.V.R.D. or some 
other responsible government authority agrees to act as 
guarantor during the term of the option and this should be 
confirmed not only at the commencement of the lease but 
also must be a condition precedent to the validity of the 
option when it is exercised. On this point please note that 
the leases are going to the Housing Corporation but the G.V.R.D. 
will be a party to the lease as guarantor. 

On the other hand, in the event that the Committee is desirous of 
compensation being payable at the expiry of the 60-year term, such 
compensation should not be full market value of the buildings. It 
seems appropriate that such compensation should be reduced by the 
anticipated cost of demolition and should also be reduced by the 
difference between the prepaid rent for the term and what a market 
prepaid rent for the term would be. 

In conclusion, we do not favour either the granting of an 
option at the end of the 60-year term or the payment of 
compensation for the buildings at any time. 

The City Manager notes that in similar circumstances in False 
Creek and Champlain Heights there will be neither an option to 
renew nor a compensation clause written into the lease agreement. 
Any option to renew will remain at the discretion of the City 
to be considered when the lease terminates. 

The City Manager therefore, RECOMMENDS, that no option clause 
nor compensation clause be included in the lease agreement with 
the Greater Vancouver Housing Corporation. " 

Following discussion on this report, it was 
RECOMMENDED, 

THAT the recommendation outlined in the above noted 
City Manager's report dated November 24, 1975, be 
approved . 


At this point in the meeting Alderman Harcourt arrived 
and took the Chair. 
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7 . Killarney Gardens 

Submitted for the Committee's consideration was a brief from 
the Tenants Rights for Children dated November 21, 1975. Mrs. Noir, 
a member of the Tenants Rights for Children, and a resident of 
Killarney Gardens, reviewed the brief with the Committee, which 
outlined that discrimination was occurring against children in 
Killarney Gardens, The implications of 'adults only' housing are 
serious and affect the whole community, not just families involved. 
The knowledge of several specific discrimination cases led a group 
of concerned people to establish Tenant Rights for Children to 
identify and investigate discrimination against children, to publicize 
the effective legislation to protect families in both rental 
apartments and houses, as well as self-owned suites. In a recent 
scan of "for rent" advertisements in the Vancouver Sun classified 
section it was revealed that 90% of the apartments available would 
not accept children as tenants. 

Approximately eighteen months ago the owners of Killarney 
Gardens, located at 54th Avenue and Kerr Street decided to phase 
out children. The number of children in the complex has dropped 
from over 400 to under 100. The Cook School Annex student population 
has thus decreased. The Y.M.C.A. Day Care Centre opened in July, 
1973, at the request of the property owners, has been given notice 
to vacate January 1, 1976, displacing 25 children (six from the 
complex and nineteen from the residential neighbourhood,) There 
are no day-care facilities easily accessible and with enough 
openings available in the immediate vicinity for the youngsters being 
"evicted" from the existing centre: their working mothers may have 
to give up their employment. Landlords exert pressure on parents 
to move out as outlined in this quote from a management letter to 
a tenant in Killarney Gardens : 


"Permission would not, and has not ever, been granted for 
the purpose of baby-sitting whether for profit or not." 

In the same letter: 

"The premises shall be used exclusively as the private 
residence of the tenant and the members of his immediate 
family only unless written permission of the landlord or 
the building manager for other uses is obtained," 

Children in the complex are being disciplined by the landlord 
through building managers , and the parents have virtually no say in 
the matter. This approach has been put into writing in the form 
of a lease addendum as follows : 

"The lessee agrees that the lessee shall, at all times, 
supervise such child, or children, to the satisfaction 
of the lessor . " 

Outside, children's activities are rigidly controlled by rules 
and regulations . 

These problems are compounded for single parents, especially 
single mothers. In the classified advertisement survey mentioned 
above, only about three-quarters of the premises that would accept 
children would accept single parent families. Approximately 30% 
of the 45 families living in Killarney Gardens are single parent 
families. Mrs. Noir further advised that the owners are proposing to 
use the day-care centre as an adult lounge. 


The Committee was of the opinion that when this complex was 
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built it was to be for family housing. Mr. W. Casson of the 
G.V.R.D. reiterated that this was a family oriented complex. 

The Committee expressed that it would be difficult to make 
a by-law prohibiting landlords from discriminating against families 
with children retroactive to restore the situation to its original 
state. 

Following discussion on this matter, it was 
RECOMMENDED, 

A. THAT the Director of Planning submit a report outlining 
the background information on the rezoning of this 
property to CD-I and all details of the proposal call 
for Killarney Gardens. 

B. THAT C.M.H.C. be requested to submit all the guidelines 
related to this mortgage on Killarney Gardens. 

C. THAT the Director of Legal Services be instructed to 
submit to the next meeting a draft by-law prohibiting 
landlords from discriminating against families with 
children in rental housing accommodation, with the 
following guidelines : 

a. It should prohibit all conversions to adult-only 
buildings that have occurred since 1972, and prevent 
all future such conversions. 

b. It should not apply to buildings that are exclusively 
for occupancy by senior citizens, or the landlord's 
principal residence, or the ones that prior to 1972 
were exclusively occupied by adults. 

c. Landlords must apply to the City to be granted an 
exemption under the by-law. 

d. Landlords must post signs indicating family buildings, 
unless they have received such an exemption from the 
City. 

e. Adequate fines will be imposed against those landlords 
who violate the provisions of the by-law. 

f. An administrative network should be established so that 
the provisions of the by-law are properly enforced. 

D. THAT the Chairman be authorized to write to the Department 
of Human Rights requesting legislation to counteract 
discrimination against single parents and families with 
children while seeking an apartment, and after taking poss- 
ession of rental premises. 

E. THAT Council request the Attorney-General's Department for 
amendments to the Landlord and Tenant Act to counteract 
discrimination against single parents and families with 
children who reside in rental premises; 

FURTHER THAT the clause in the Landlord and Tenant Act which 
states that residential premises with rentals of $500 per 
month or over not be subject to rent controls, not be 
changed . 

F. THAT Council approve in principle the requesting of the 
Department of Housing and the Department of Municipal Affairs 
any legislation to ensure that a certain percentage of rental 
housing be shown to be for families with children, and the 
rental complexes now in existence be required to achieve and 
maintain a certain percentage of units for families with 
children occupancy; 
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FURTHER THAT this matter be referred to the Director of 
Legal Services, the Director of Planning, and the Director 
of Social Planning for report back, to the next meeting of 
this Committee, on the implementation of such legislation. 

At this point in the meeting Alderman Bird left. 

G. THAT Council request the Department of Human Resources to 
pass legislation preventing the removal of day care centres 
unless special circumstances can be shown. 

H. THAT Council request the Department of Human Resources 
to pass legislation for the appropriate number of day 
care centres per capita; in-home care, and 2 4-hour care 
if the need is determined. 

I. THAT the Chairman determine the owner of Killarney 
Gardens, and invite him, his managers, as well as the 
Director of Legal Services, City Manager, and other 
appropriate City officials to the next meeting of this 
Committee. 

J. THAT a representative of the School Board be invited to 
the next meeting of this Committee and requested to 
submit information on why the Cook School Annex was built, 
what the future of this annex is, and why the student 
population recently dropped from 400 to 100. 


8 . Pender Street Demolitions 

Council on November 25, 1975, considered a delegation request 
from the Pender Street Committee with regards to demolitions in the 
2500 Block East Pender Street, and referred this to the Housing and 
Environment Committee. 

The Housing and Environment Committee on October 30, 1975, 
discussed this matter, and resolved, 

"That relevant City officials inspect the house owned by 
Mr. Andru in the 2500 Block East Pender Street, and 
report back to this Committee on the condition of such 
house. " 

The City Manager's report dated November 25, 1975, was submitted 
outlining the status of houses as follows : 

"The inspection service of the Permits and Licenses Department reports 
on the seven buildings owned by Mr. Andru as follows: 

2503 - Building vacant, becoming vandalized. 

2509 - Building occupied as a one family dwelling and 
in fair condition. 

2515 - Building demolished. 

2521 - Building demolished. This followed Council's 
action on November 18 approving the demolition 
of this partially demolished house. 

2527 - Building demolished. 

2533 - Building occupied as a one family dwelling and 
in fair condition. 

2551 - Building demolished." 


Cont'd . . 


standing Committee of Council 
on Housing and Environment 
November 27, 1975 

- 9 - 

Representatives of the Pender Street Committee were present 
this day. 

The Director of Housing advised that he had met with Mr. Andru 
and informed of Mr. Andru ' s willingness to sell his seven lots to 
the City of Vancouver on a quick sale basis with no charge for the 
existing houses as long as the City removes them at no charge to 
him. The selling price was approximately $250,000 for seven lots. 
One of the seven lots was removed from the remaining six. The 
purchase price for the six lots would be approximately $215,000. 
Mr. Jeroff advised that on the six lots a maximum of twelve housing 
units could be built. To make such a project economically feasible 
the City could not pay more than $125,000 for the six lots. Mr. Andru 
was asking approximately $215,000. 

Following discussion, it was 

RECOMMENDED, 

A. THAT the Director of Permits and Licenses be instructed 
to report back to the next meeting on the condition of 
the building at 250 3 East Pender Street which is presently 
being vandalized. 

B. THAT the Director of Legal Services report back to the 
next meeting of this Committee on whether the Minimum 
Standards By-law would allow the City to bring the house 
at 2503 East Pender Street up to acceptable standards; 

FURTHER THAT if the Minimum Standards By-law would not 
allow this the Director of Legal Services be instructed to 
submit an appropriate amendment allowing a house in this 
condition to be brought up to acceptable standards. 

C. THAT the Director of Permits and Licenses send a notice 
to Mr. Andru, owner of the house at 2503 East Pender 
Street, advising that it is the City's intention to bring 
this house up to acceptable standards via the Minimum 
Standards By-law. 

D. THAT the Director of Housing report back on the possibility 
of family housing on this site. 

E. THAT the delegation from the Pender Street Committee and 
the City Manager's report dated November 25, 1975, noted 
above be received. 


9 . By-law Enforcement in Licensed Premises 

The Committee considered a letter from the Downtown Eastside 
Residents Association dated November 17, 1975, requesting that 
the Committee seriously consider instructing the Department of 
Permits and Licenses to suspend all City licenses held by the 
Empress Holdings Limited at 2 35 East Hastings Street until such 
time as Chief Konig reports to City Council that the Empress Hotel 
has complied with all the standards required under the Fire By-law. 

Mr. Pezel, one of the owners of the Empress Hotel, was present 
and advised that he has conformed with all aspects of the Fire By-law 
with the exception of installation of a sprinkler system. 

The Chief Fire Warden advised that there are approximately four 
hotels in the downtown eastside area with licensed premises which 
do not yet conform, but are in the process of upgrading. The owners 
of the Empress Hotel have adamantly refused to conform. 

The Committee noted that 299 of the 318 hotels in the downtown 
eastside area conform to the Fire By-law; one of the 19 not 
conforming is the Empress Hotel. 
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Following discussion, it was 
RECOMMENDED, 

A. THAT the Director of Permits and Licenses be instructed 
to not issue the 1976 Business License to the Empress 

Hotel until the owners produce a contract for the installation 
of a sprinkler system satisfactory to the Fire Chief. 

B. THAT the Fire Chief report back, to the next meeting 
of this Committee, on the other 18 hotels in the 
downtown eastside area which do not presently conform 
to the Fire By-law. 

10. Outdoor Burning 

In Council on October 28, 1975, Alderman Sweeney suggested 
that Council consider later dates for "fall clean-up" and 
requested that the administration report on this aspect. The 
Mayor directed the City Manager to report on this matter to the 
Housing and Environment Committee. 

The Committee considered a City Manager's report dated 
November 21, 1975, in which the City Engineer and Medical Health 
Officer reported as follows: 

"On October 21, 1975, after due consideration. Council agreed that the Fire 
By-law #2193 not be amended so that all burning days would be eliminated in the 
City of Vancouver. 

At the Council meeting of October 28, 1975, the Mayor directed that a report 
concerning later dates for the fall outdoor burning weekends be forwarded to the 
Housing and Environment Committee. 

The Fire By-law provides that the fall outdoor burning weekends are "... the 
last Saturday in the month of October, the following Sunday, and the following 
Saturday and Sunday." This year, these days fell on October 25, 26 and November 1 
and 2. The By-law allows the burning of garden refuse in the nature of grass and 
other clippings, leaves, tree and shrub prunings, cuttings and like material, 
without a permit from the Fire Chief, during these days. 

The outdoor burning weekends were originally selected because it was considered 
that on the average, they would meet the needs of the householders for burning of 
garden refuse. Normally by the end of October the gardens are cleaned out and the 
leaves have dropped, however this year the burning weekends were a week earlier than 
usual and a good period of fall weather in October kept most of the leaves from 
falling. In 1976 the burning weekends as presently established will be about a 
week later, i.e. the first one will be 30 and 31 October. 

When considering the dates for the fall burning weekends the following should 
be considered: 

1. There is an apparent demand for outdoor burning and certain people 
count on being permitted to burn in the spring and/or fall. 

2. If the dates were left open, i.e. to be decided on the basis of 
weather conditions, leaf fall, etc., the problems found at present 
would be reduced. However, advice to the public would have to be 
on shorter notice and could be difficult to accomplish. 

3. The present method of establishing dates was set in 1969 by means 
of a change in the Fire By-law. Those of the general public who 
are concerned have learned to count on these particular times as 
burning weekends . 

Some of the surrounding municipalities have adopted the same criterion 
and place advertisements in the Sun and Province for their own community. 
If the City of Vancouver times are varied many people may be confused. 


Cont ' cl . , , 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

E. Control of Discharge of Oily Wastes 
from Myer Franks Ltd., 1100 Grant Street 

The Board of Administration, under date of August 21, 1970, 
submitted a report for Council 's consideration on the matter of 
the discharge of oily wastes from Myer Franks Ltd. Myer Franks 
Ltd. have asked that the matter be held over and the company be 
allowed to make representations to Council on September 1st. 

MOVED by Aid, Broome, 

THAT the report of the Board of Administration of August 21, 
1970, dealing with this matter be deferred to the meeting of 
Council to be held on September 1st and a delegation from Myer 
Franks Ltd. be heard at that time. 

- CARRIED 

F, Report of Standing Committee on Planning 
and Development, August 13, 1970 


MOVED by Aid. Bird, 

THAT the report of the Standing Committee on Planning and 
Development, dated August 13, 1970, be adopted. 

- CARRIED 

G. Report of Standing Committee on General 
Purposes, August 13, 1970 

MOVED by Aid. Broome, 

THAT the report of the Standing Committee on General Purposes 
dated August 13, 1970, be adopted. 

- CARRIED 

H. Report of Standing Committee on General 
Purposes, August 18, 1970 

In discussing this report of the General Purposes Committee 
it was noted that certain action of the Committee with regard to 
the rental regulation dealing with deposit had not been reported. 
The City Clerk concurred and advised that the section which should 
have been reported is as follows and should appear in the report 
immediately before the Committee's recommendation: 

'The Chairman ruled that the motion referred by Council 
is a motion before the Committee and called for a 
vote. The motion was defeated; therefore the Committee 
did not take any action to recommend any revision or 
deletion of regulation #1 of the Vancouver Rental 
Accommodation Grievance Board By-law (By-law #4448) . ' 

MOVED by Aid. Broome, 

THAT the report of the Standing Committee on General Purposes 
dated August 18, 1970, as corrected, be adopted. 

- CARRIED 

I. Report of Official Traffic 
Commission dated August 10, 1970 

MOVED by Aid. Linnell, 

THAT the report of the Official Traffic Commission dated 
August 10, 1970, be approved. 

- CARRIED 
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4. The present system, "on the average", has worked fairly well, it does 
give those who wish to, a chance to burn on four weekends per year, 
two in the Spring and two in the Fall. The cost to administer this 
system is minimal and very few problems have arisen. The public 
concerned are aware of this system and have learned to rely on the 
days now provided. 

If it is felt that some flexibility of burning dates is necessary the Fire 
By-law could be amended to allow the Fire Chief to set specific weekend dates 
within a defined time period (say one month) . This would reduce problems of 
severe weather inversions and variations in date of leaf falling. However under 
such an arrangement the public would be less sure when burning was permitted and 
effective notification may be difficult. 

Another possibility would be to extend the burning period for a longer period, 
say 4 weeks i.e. allow burning on any day during the 4 week period which would 
provide an opportunity for citizens to select more suitable conditions and times. 

However, this arrangement of allowing more burning days would be a move towards 
more pollution rather than less." 


Mr. R.C. Boyes, Deputy City Engineer, was present and reviewed 
the report with the Committee. 

Following discussion, it was 

RECOMMENDED , 

THAT the existing Leaf Burning By-law be retained. 

11. Vancouver International Airport - Community Forum 

Alderman Boyce noted that a report on "Vancouver International 
Airport Extension: Problems and Issues" had been completed and 
requested that this be submitted to Council as soon as possible 
with representatives from the Community Forum present. Council on 
October 21, 1975, approved a delegation request of the Community 
Forum in conjunction with this matter. 

RECOMMENDED, 

THAT the report on "Vancouver International Airport 
Extension: Problems and Issues" be submitted to Council 
just as soon as representatives of the Community Forum 
can appear as a delegation. 


The meeting adjourned at approximately 3:21 p.m. 


* * * * 
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REPORT TO COUNCIL 



STANDING COIVMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


November 27, 1975 


A meeting of the Standing Committee of Council on 
Community Services was held in the No. 1 Committee Room, 
third floor. City Hall on Thursday, November 27, 1975 
at approximately 3:30 p.m. 

PRESENT: Alderman Rankin, Chairman 

Alderman Boyce 
Alderman Marzari 
Alderman Sweeney 
Alderman Volrich 

COMMITTEE 

CLERK; H<. Dickson 


lo Petition Opposing Neighbourhood Pub 
at 6069 West Boulevard 


City Council, at its meeting of October 7, 1975, 
approved the following recommendation from the Community 
Services Committee: 

"THAT Coiancil approve the application of Mr. D. 
Murphy to operate a neighbourhood pub at 6069 West 
Boulevard subject to a petition plebiscite being 
Conducted in early 1976 by the City Clerk of 
residents and merchants in a four-block radius of 
the proposed location; the cost of such plebiscite 
to be borne by the applicant; and further subject 
to the applicant complying with all applicable 
City legislation.." 

The Committee had before it for consideration a 
petition signed by approximately 147 residents of the area 
expressing opposition to a pub at 6O69 West Boulevard. 

Mrs. W. Williams, spokesman for the petitioners, told 
the Committee parking in the area is deplorable and a pub 
would add to the existing noise, traffic and parking problems 
in the neighbourhood. She said persons who signed the 
petition are residents who own condominium suites in the 
neighbourhood and that all but a half-dozen of them are over 
65 years of age. 

Appearing before the Committee for the applicant, 
Mr. D. Murphy, were Mrs. Murphy and Mr. D. McGarvie, who 
submitted a petition containing . I63 signatures of residents 
of the neighbourhood who stated they have no opposition to 
the proposed pub. The signatures were collected in a single 
day of canvassing, the Committee was told. Mr. McGarvie 
explained most of the signatures are of residents who live 
immediately behind the proposed pub. He added that if there 
were any suggestion that a significant proportion of residents 
in the area are opposed to the pub, Mr. and Mrs. Murphy would 
not proceed with the petition plebiscite which they are required 
to pay for. 


Cont'd . . 
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During discussion it was pointed out there could be 
approximately 2,500 persons within a radius of four blocks 
of the proposed pub location who will be entitled to vote 
on the plebiscite. ^Ofo of those voting would have to be 
in favour if approval is to be considered for a pub. 

The City Clerk explained that to call 
off the plebiscite vote which Council has already agreed 
to hold. Council woiild have to rescind its October 7» 1975 
approval of the Community Services Committee's recommenda- 
tion. 

The Committee took no further action on the matter but 
understood there would be delegation requests to Coimcil. 


RECOMMENDATION 


2 , Stepout Pro.ject - Continuation of Funding 

The Committee had before it for consideration a Manager's 
report dated November 13, 1975 (circulated) in which the 
Director of Social Planning recommended as follows: 

"(a) THAT the funding for Stepout Project be 

extended on the same basis as it now operates 
for another year (January 1 - December 31, 
1976). 

(b) THAT funds in the amount of $66,05^^ be provided 
to the Social Planning Department; 

^ Canada Assistance Plan sharing The Social Planning 
Department is eligible for 1+5% recovery on its budget 
frm the Federal and Provincial governments under CAP. 
The estimated net cost to the City in 1975 for Stepout 
is $34,093. Estimated net cost for 1976 would be 
$36,332." 

Appearing before the Committee on this matter were 
representatives of the Social Planning and Health Departments 
who told the Committee the project has involved 90 senior 
citizens groups and every nursing and boarding home for 
elderly persons in the City. Approximately 300 volunteer 
workers are involved in the program. 

During discussion a member of the Committee questioned 
whether the service should be funded by the Provincial Human 
Resources Department and whether it is a program which is a 
necessity for the City to fund. 

However, it was noted there is a 45?^ recovery under the 
Canada Assistance Plan Program and that the Social Planning 
Department is currently involved in a longer range study of 
transportation for the elderly and disabled and that once 
such an overall program is organized it would ideally be fiinded 
by the Provincial Government. In the meantime, the Committee 
felt, the City should ensure that a minimal service is provided 
until the overall program is established. 


Cont • d 
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Clause #2 continued : 

Following discussion it was 

RECOMMENDED 

(a) THAT the funding for Stepout Project be 
extended on the same basis as it now 
operates for another year (January 1 - 
December 31, 1976); 

(b) THAT fiinds in the amount of $66, 05^^ be 
provided to the Social Planning Department; 

^ Canada Assistance Plan sharing the Social Planning 
Department is eligible for 45/° recovery on its budget 
from the Federal and Provincial governments under 
CAP. The estimated net cost to the City in 1975 for 
Stepout is $34,093. Estimated net cost for 1976 
would be $36,332. 


INFORMATION 


3 . Juveniles in Licensed Cabarets 

A member of the Committee raised the issue of juveniles 
in cabarets in the early hours of the morning. The Alderman 
referred to an incident the previous Friday night in which 
a 15'-year old girl who was found to be earring a chisel in 
her purse, was picked up by the Police at a City cabaret at 
2:25 a.m. The girl was alleged to be carrying a false 
identification card. 

Following a brief discussion it was 

RESOLVED 

(a) THAT the Committee request the Police Department 
and City Centre Youth Resources to prepare a 
joint report to the Committee on the operation 
of the Seymour Street cabaret known as Faces; 

(b) THAT the Director of Permits and Licenses, in 
consultation with the Police Department, prepare 
a report to the Community Services Committee on 
City establishments which are licensed to sell 
identification cards; such report to include what 
methods such establishments take to establish the 
true age and identity_of a customer before issuing 
them with an identification card. 


The meeting adjourned at approximately 4:15 p.m.. 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


NOVEMBER 27, 1975 


A meeting of the Standing Committee of Council on Planning and 
Development was held on Thursday, November 27, 1975, in the No. 2 
Committee Room, Third Floor, City Hall, at approximately 3:30 P.M. 


PRESENT : Alderman Bowers, Chairman 
Alderman Cowie 
Alderman Harcourt 


ABSENT: Alderman Bird 

Alderman Kennedy 

COMMITTEE CLERK : M. L. Cross 

INFORMATION 


1. Development Permit Application No. 71904 

AirWest Airlines Ltd. , North Foot of Jervis Street 

The Committee considered a report of the City Manager dated 12th 
November 1975 (on file at the City Clerk's Office) wherein the 
Director of Planning advises that AirWest Airlines Ltd. has sub- 
mitted a development permit application to retain their office, 
waiting room, aircraft landing base, etc., at the north foot of 
Jervis Street which was approved until 31st October 1975 by 
Development Permit No. 684 43. The Director of Planning further 
advises that the application is. now being processed and that he 
is prepared to approve it for a limited period of one year expiring 
31st October 1976. 


RESOLVED 


THAT the report of the City Manager dated 12th November 
1975 be received for information. 


RECOMMENDATION 


2. Parkade Security 


The Committee considered a report of the City Manager dated 17th 
November 19 75 (copy circulated) , outlining the recommendations of 
the "Ad Hoc Committee Investigating Parking Lot Security" which 
includes representatives from the Vancouver Police, Social Planning 
and Engineering Departments, the Downtown Parking Corporation and 
the Downtown Business Community. 

The following representatives of the Ad Hoc Committee were present: 


Mr. Frank Battershill 

Mr. Eric Cameron 

Mr. Paul Clough 

Mr. Michael Evison 

Mr. Rollie O'dell 


T. Eaton Co. 

Royal Centre 

Imperial Parking 

Building Owners & Managers Assn. 

The Bay 


Mr. R. Gascoyne, Assistant City Engineer - Traffic and Transporta- 
tion, advised that the Engineering Department would like to see a 
study carried out with respect to the cost and feasibility of 
requiring closed circuit TV in parkades, specifically in stairwells. 


Continued on Page 2. 
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Clause No. 2 Continued 

Discussion centred on how to ensure better designs of parkades 
rather than filling up space under buildings with parking spaces, 
as well as how to better direct people in parkades as in some 
cases, signing does not always provide the best solution. 
It was felt by the Committee that both these points should be 
covered when the City Manager reports back. 


RECOMMENDED 

A. THAT the City Manager report back to the Planning and 
Development Committee with specific recommendations 
aimed at increasing personal safety against crime in 
both existing and proposed parkade structures; the 
recommendations to include the development of design 
guidelines for elevated. and/or underground parking 
facilities in developments in the City of Vancouver 
which would increase security without compromising 
fire safety requirements, methods of ensuring better 
designs for parkades and the feasibility of requiring 
the provision of closed circuit TV in parkades, 
specifically in stairwells. 

B. THAT, until design guidelines for increased security 
are developed and approved, the Development Permit 
Advisory staff be instructed to examine proposed 
developments, including parking facilities, with a 
view to incorporating design features which consider 
both fire and personal safety characteristics. 


C. THAT the Downtown Parking Corporation be requested 
to report to the Standing Committee on Planning and 
Development respecting security measures and their 
costs which could improve public service and safety. 


The meeting adjourned at approximately 3:45 P.M. 

FOR COUNCIL ACTION SEE PAGE(S).£^ 
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CITY OF VANCOUVER 
SPECIAL COUNCIL - DECEMBER 9, 1975 
PUBLIC HEARING 

A Special Meeting of the Council of the City of Vancouver 
was held on Tuesday, December 9, 1975, at 7:30 p.m., in the 
Council Chamber, third floor. City Hall, for the purpose of 
holding a Public Hearing to amend the Zoning and Development 
By-law. 

PRESENT: Mayor Phillips 

Aldermen Bird, Bowers, Boyce, Harcourt, 

Kennedy (Items 5 and 6), Marzari, 
Rankin, Sweeney and Volrich 

ABSENT: Alderman Cowie (Leave of Absence) 

CLERK TO THE COUNCIL : M. Kinsella 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Bird, 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair, to consider proposed amendments to 
the Zoning and Development By-law. 

- CARRIED UNANIMOUSLY 

1. N/E Corner Kingsway and 12th Avenue 
(Biltmore Motor Hotel) 


An application was received from the Director of Planning to 
rezone Lot 2, Block 116, D.L. 301, being the north-east corner of 
Kingsway and 12th Avenue from (C-3) Commercial District to (CD-I) 
Comprehensive Development District. 

The (CD-I) By-law will restrict the form of development as 
follows : 

Hotel containing 100 sleeping units, 
beer parlour, cocktail lounge, 
banquet rooms, coffee shop and 
dining rooms, retail stores (not 
to exceed 250 square feet) and 
customarily ancillary uses including 
off-street parking. 

Not to exceed 3.15, 

Not to exceed 7 storeys nor 90 feet 
measured from the average building 
grade of 12th Avenue as established 
by the City Engineer. 

Shall be provided in accordance with 
the provisions of Sections 12 and I3 
of the Zoning and Development By-Law 
No. 2S7S. 

AND Subject to the following: 

That the overall detailed scheme of development be first 
approved by the Director of Planning after receiving 
advice from the Urban Design Panel; having due refjr.rd to 
the provision and maintenance of landscaping, vehicular 
ingress and egress and off-street parking and loading. 

cont'd 


USES : 

FLOOR SPACE RATIO : 
HEIGHT : 

OFF-STREET PARKING 
AND LOADING: 
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N/E Corner Kingsway and 12th Avenue 
(Biltmore Motor Hotel) (cont'd) 

The application was approved by the Director of Planning and 
the Vancouver City Planning Commission. 

The Mayor called for speakers for or against the application 
and no one appeared. 

MOVED by Aid. Boyce, 

THAT the rezoning application be approved. 

- CARRIED UNANIMOUSLY 

2 . RT-3 District Schedule 

An application was received from the Director of Planning 
as follov;s : 

(a) To establish a new Two-Family Dwelling District Schodule 
(Duplex and Semi-Detached) to be known and described as 
(RT-3) Two-Family Dwelling District (Duplex and Semi- 
Detached) 

(b) LOCATION : To amend the Zoning and Development By-Law No. 
3575 whereby the lands generally bounded by Campbell 
Avenue, the lane south of East Hastings Street, Gore 
Avenue and Prior Street and the lands bounded by Prior 
Street, Heatley Avenue, Atlantic Street and Jackson 
Avenue, however, excluding three (CD-I) Comprehensive 
Development Districts which are bounded by Gore Avenue, 
Pender Street, Jackson Avenue and Union Street; by 
Pdnder Street, Heatley Avenue, Keefer Street and the 
east side of Princess Avenue; and by Keefer Street, 
Hawks Avenue, Georgia Street and Heatley Avenue, be 
rezoned from (RT-2) Two-Family Dwelling District 
(Duplex and Semi-Detached) to (RT-3) Two-Fami]y Dwell- 
ing District (Duplex and Semi-Detached). 

(c) Subsection (l) of Section 9 is amended by inserting 
immediately after (RT-2) Two-Family Dwelling District 
the following: 

"(RT-3) Two-Family Dwelling District Schedule". 

(d) Subsection (2) of Section lA of Schedule B Ls amended 
by inserting the words "in districts other than the 
RT-3 District" immediately after the words "Buildings 
containing one or two dwelling units only on sites 
with no developed secondary access". 

(e) Scliedule B is amended by inserting immediately after 
Subsection (2) of Section lA the following section: 

"3. Buildings containing One parking space 

dwelling units on for each dwelling 

sites witli or without unit." 
developed secondary 
access in RT-3 Districts. 

And any consequential amendments. 


cont ' d 
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RT-3 District Schedule 
(continued) 

NOTE: DIFFERENCES BETWEEN THE RT-2 AND RT-3 DISTRICTS. 


RT-2 (EXISTING) 

Ur/IGIIT : 1 Storey plus basement or 
2 storey plus cellar 


FRONT YARD: 24 Feet 


SI TF'. AREA : Two-Family dwelling on a 
lot of 4j800 square Pect, 
except in the case ivhere 
a lot is on record in the 
Land Registry Office prior 
to September 7, 1975, a 
minimum site area of 
3,800 square feet. 


RT-3 (PROPOSED) 

Same height, however. 
Director of Planning may 
relax the regulations to 
provide for a height of 2 
storeys plus basement on a 
site where the natural grade 
is substantially below the 
grade of the street or lane 
the site adjoins. 

12 feet, except in cases where 
both front yards on the two 
adjoining lots have deptiis of 
more than 12 feet, the required 
front yard shall be the average 
depth of the front yards of the 
two adjoining lots, but need 
not exceed eighteen (18) feet. 

-One and Two-Family dwell Lngs 
a minimum site area of 2, SOO 
square feet 

-Townhouses or apartment build- 
ings a minimum site area of 
5,500 square feet. 


CONDITIONAL 
USES: 


Townhouses and apal?t- 
ment buildings subject 
to (RM-1) Multiple 
Dw e 1 1 L ng D i s t r i c t 
Schedn 1 e 


NliW BOARD I NC AND 
ROOMING HOUSES: 


30 ' in height and 
on a site not less 
than 7,200 square 
feet 


Townhouses and apartment build- 
ings subject to Section 1 of 
the RT-3 By-Law 


30 ' in height and on a site 
not less than 5,500 square 
feet . 


NEW HOSPITAL OR 
PERSONAL CARE 
HOME: 


40,000 square feet 
Floor Space Ratio 
not to exceed . 60 


20,000 square feet 
Floor Space Ratio not to 
exceed 0.75 


The following arc conditional uses in the RT-2 District 
and there are no provisions for them in the proposed 
RT-3 District: 


- Group Houses 

- New Fraternity or Sorority House 

- Golf Course 

- Tourist Court 


The application was approved by the Director of Planning and 
the Vancouver City Planning Commission. 

cont ' d. . . . 
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RT-3 District Schedule 
(continued) 


The Mayor called for speakers for or against the application 
and no one appeared. 

MOVED by Aid. Rankin, 

THAT the rezoning application be approved. 

- CARRIED UNANIMOUSLY 

3 . 1636 East Broadway 

An application was received from Mr. Vincent Kwan, Architect, 
to rezone Lots 13 and 14, Block 161, D.L. 264A, being 1636 East 
Broadway, from (RI4-3) Multiple Dwelling District and (C-2) 
Commercial District to (CD-I) Comprehensive Development District. 

The (CD-I) By-law will restrict the form of development 
as follows : 

USES : Office or retail stores not to exceed 

3,000 square feet 
Dwelling Units 

And customarily ancillary uses including 
off-street parking 

I'LOOR SPACE RATIO : Not to exceed 1.3 

HEIGHT : Shall not exceed 36 feet measured 

from the average building grade of 
East Broadway as established by the 
City Engineer, nor three storeys. 

OFF-STREET PARKING : Shall be provided with one space for 

each 1,000 gt'oss square feci- oV 
commercial floor area and tjne space 
for each 725 gross square fret of 
residential floor area, subject to 
I. he variation of the Director of 
Planning that the owner give a sat- 
Lsfactory undertaking in writing 
that the retail store and/or office 
be restricted to local needs or that 
one dwelling unit to be continually 
rented and occupied by people who do 
not own or drive a motor vehicle. 

AND subjocL to the following: 

Diat the overall detailed scheme oi" development be first 
approved by the Director of Planning after receiving 
advice from the Urban Design Panel; having due regard to 
the provision and maintenance of garbage collection 
facilities, vehicular ingress and egress, off-street 
parking and landscaping. 

The application was approved by the Director of Planning 
and the Vancouver City Planning Commission. 

The Mayor called for speakers for or against the application 
and no one appeared. 

MOVED by Aid. Volrich, 

THAT the rezoning application be approved. 


- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

J. Report of Special Committee 

re Illegal Suites, August 21, 1970 

The Special Committee re Illegal Suites - Hardship Cases 
submitted the following report under date of August 21, 1970: 

"The Committee of Officials has considered the following 
requests under the policy established by Council concerning 
Illegal Suites - Hardship Cases, and reports as follows: 


(a) The following applications recommended for approval by 
the sub-committee, be approved: 

Theresa Amantea (owner) , 3220 East 14th Avenue 

Mrs. Lise Andersen (tenant), 766 West 7th Avenue 

Mrs. C. Canet (owner), 2916 Eraser Street 

Florence Sharon Cavalluzzi (tenant), 2279 Nanaimo Street 

Mrs. Josephine Fierro (owner), 2523 Adanac Street 

Mrs. Patricia Furlong (tenant), 439 West 22nd Avenue 

Mary Lou Gendron (tenant) , 2465 Triumph Street 

William Gordey (tenant), 2905 McGill Street 

Mrs. Inez Hansen (tenant), 2575 East 5th Avenue 

Lenard Hennenfent (tenant), 2649 Trinity Street 

James Hong (tenant), 3196 East 8th Avenue 

Raff aele and Maria lachetta (owners) , 2896 East Georgia 

Mrs. Josephine R. Kerr (owner), 4561 Dumfries Street 

Lena Laka (owner) , 3043 Copley Street 

Chik Yuen and Wai Ying Lam (tenants) , 2448 Grant Street 
Anna Orsolan (tenant) , 3065 Charles Street 
Mrs. Freda A. Ostertag (tenant), 2955 East 4th Avenue 
Giuseppe Perrotta (owner) , 2781 Cambridge Street 
Antonios and Margarita Sacallis (owners), 5291 Chambers 
Mrs. P. Upshall (tenant), 157 East 44th Avenue 
Adolph and Lena Van Spengen (owners), 5743 St. Margaret 
Mrs. Mary G. Van Wieringen (tenant), 2641 Eton Street 
Malcolm Ainslie Foote and Mary Alice Waugh (owners) , 

3555 Cambridge Street 


(b) The following application be approved for six months 
from the date of this resolution: 


Guy E. Shandley (tenant), 1005 East 54th Avenue 


(c) The following applications be not approved: 

Jagtar Singh Chauhan (tenant), 985 East 64th Avenue 
Denis and Julie Ledoux (tenants), 3234 Turner Street 


(d) In respect to the above mentioned, the City Building 

Inspector be instructed to carry out the policy as adopted 
by Council on December 17, 1964, and as amended by 
Council on November 10, 1964." 


MOVED by Aid. Sweeney, 

THAT the foregoing report of the Special Committee re 111 egal 
Suites - Hardship Cases, containing recommendations lettered 
(a) to (d) , be approved. 


- CARRIED 
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4 . 2025 McLean Drive 

An application was received from the Director of Planning to 
rezone the south-west portion of Lot 5 of Parcel A, Blocks 78 and 
81, D.L. 264A, being 2025 McLean Drive from (M4-3) Multiple 
Dwelling District to (M-1) Light Industrial District, and that 
Item 4 , McLean Drive of Schedule C of the Zoning and Development 
By-law No. 3575, be amended by deleting the words "Fifth Avenue" 
and inserting in lieu thereof, the words "Grandview Highway". 

The application was approved by the Director of Planning 
and the Vancouver City Planning Commission. 

The Mayor called for speakers for or against the application 
and no one appeared. 

MOVED by Aid. Bird, 

THAT the rezoning application be approved. 

- CARRIED UNANIMOUSLY 

5. S/E Corner of West 4 0th Avenue 
and Dunbar Street 


An application was received from the Director of Planning to 
rezone Lot 44, West h of Lot 43, Block 14, D.L. 2027, being the 
south-east corner of West 4 0th Avenue and Dunbar Street, from (C-2) 
Commercial District to (RS-1) One-Family Dwelling District. 

The Director of Planning did not approve the application, but 
recommended as follows : 

(a) That only the West h of Lot 43, Block 14, D.L. 2027 
be rezoned from (C-2) Commercial District to (RS-1) 
One-Family Dwelling District; 

(b) That Lot 44, Block 14, D.L. 2027 NOT be rezoned from 
(C-2) Commercial District to (RS-TT ^One-Family 
Dwelling District; 

(c) Further that the Director of Planning be instructed to 
rezone the West h of Lots 21 and 24, Block 14, D.L. 2027 
from (C-2) Commercial District to (RS-1) One-Family 
Dwelling District and refer this direct to a Public 
Hearing. 

The application was not approved by the Vancouver City Planning 
Commission, however, the Vancouver City Planning Commission does 
approve the recommendations of the Director of Planning listed above. 

Mr. Greyell, representing the present owners of the property, 
spoke against the application. His opposition was based on the 
arguments that his clients had purchased this commercially-zoned 
property for investment purposes and rezoning to residential would 
affect the return of their investment. 

Mr. McCrum spoke in favour of the application and urged Council 
to approve it. 

Ms. McLeod, a former resident in one of the subject houses, 
spoke in favour of the rezoning and indicated that while the houses 
may appear dilapitated on the outside, they are structurally sound 
and could be renovated and made habitable. 

MOVED by Aid. Bowers, 

THAT the rezoning application be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers, 

THAT the Director of Planning be instructed to rezone the West H 
of Lots 21 and 24, Block 14, D.L. 2027 from (C-2) Commercial District 
to (RS-1) One-Family Dwelling District and refer this direct to a 
Public Hearing. 


- CARRIED UNANIMOUSLY 
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6. To Amend the {RT-2) Two- 
Family Dwelling District 

An application was received from the Director of Planning 
whereby : 


(1) Subsection A of Section 2 of the (RT-2) Two-Family 
Dwelling District Schedule of By-Law No. 3575 is 
amended by striking out the words "Town houses and" 
in clause ( 2 ) . 

(2) Subsection A of Section 2 of the (RT-2) Two-Family 
Dwelling District Schedule is further amended by 
inserting the following immediately after clause (2): 

"(2a) Town houses on sites of not less than 7200 
square feet and having a side yard of not 
less than 7 feet and subject to the (RM-1) 
regulations, except regulations D, F, and J 
and subject to notification of such adjoining 
property owners as the Director of Planning 
deems necessary." 


NfOTC : Difference between the existing regulations and proposed 

in regard to Townhouses in the (RT-2) Two-Family Dwelling 
District Schedule. 


EXISTING 


PROPOSED 


TOWNHOUSES: Conditional use, subject to 
notification of adjoining 
property owners. 

SITE AREA : Minimum site area of 10,000 
square feet. 


Conditional use, subject 
to notification of adjoinin 
property owners. 

Minimum site area of 7,000 
square feet. 


SIDE YARDS: 


Side yards shall be provided 
on each side of the building 
such that the outer walls of 
the building be contained 
withiin 135 degrees horiz- 
ontal angles subtended from 
all points along the side 
property lines provided, 
however, in no case shall 
ihr; side yard be less than 
7 foot. 


Not less than 7 feet 


DAY!, I CI 11' 
ACCESS: 


No Provision 


Townhouses in the existing regulations of the (RT-2) Two- 
Family Dwelling District Schedule are subject to the 
(iW-l) Multiple Dwelling District regulations. In the 
proposed amendment, ToWnhouses are subject to the (RM-1) 
Multiple Dwelling District regulations except for reg- 
ulations D - Side Yards; F - Daylight Access; and; 
J - Site Area. 


The application was approved by the Director of Planning and 
the Vancouver City Planning Commission. 

The Mayor called for speakers for or against the application 
and no one appeared. 

MOVED by Aid. Rankin, 

THAT the rezoning application be approved. 


- CARRIED UNANIMOUSLY 
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MOVED by Aid. Sweeney, 
THAT the Committee 


of the Whole rise and report. 


- CARRIED UNANIMOUSLY 


MOVED by Aid. Sweeney, 
SECONDED by Aid. Bird, 

THAT the report of the Committee of the Whole be adopted and 
the Director of Legal Services be instructed to prepare and bring 
in the necessary amendments to the Zoning and Development By-law. 


- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 8:14 p.m. 


* 


* 


* 


The foregoing are Minutes of the Special Council Meeting 
(Public Hearing) of December 9, 1975, adopted on 
December 16, 1975. 




CITY CLERK 


CITY OF VANCOUVER 


SPECIAL COUNCIL MEETING 

A Special Meeting of the City of Vancouver was held on 
Thursday, December 11, 1975, at approximately 3:00 p.m., in 
the No. 1 Committee Room, third floor, City Hall, to conf5id<.n- 
natters pertaining to a $20 million Debenture By-law. 

PRESENT ; Mayor Phillips 

Aldermen Bird, Bowers, Harcourt, Kennedy, 
Marzari, Rankin, Sweeney and 
Volrich 

ABSENT: Alderman Boyce 

Alderman Cowie (Leave of Absence) 

CLERK TO THE COUNCIL: D.H. Little 


$20 MILLION DEBENTURE ISSUE 
BY-LAWS 

1. BY-LAW NO. 49 2 TO CONTRACT A DEBT BY 

THE ISSUE AND SALE OF DEBENTURES IN THE 
AGGREGATE PRINCIPAL ATIOUNT OF $20,000,000 
IN LAWFUL MONEY OF THE UNITED STATES OF 
ATIERICA FOR THE OBJECTS SET OUT IN 
SCHEDULE "B" 


MOVED by Aid. Volrich, 
SECONDED by Aid. Sweeney, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Volrich, 
SECONDED by Aid. Sweeney, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

2. BY-LAW NO. 49 21 TO PROVIDE FOR THE 
SALE OF DEBENTURES IN THE AGGREGATE 
PRINCIPAL AMOUNT OF U.S. $20,000,000 
TO CERTAIN PURCHASERS 


MOVED by Aid. Volrich, 
SECONDED by Aid. Sweeney, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Volrich, 
SECONDED by Aid. Sweeney, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

(The City Clerk identified to Council, the form of purchase 
agreement referred to in this By-law and by which By-law 
authority was granted to enter into that agreement as of 
December 1, 1975.) 


Special Council, December 11, 1975 


2 


MOTIONS 


MOVED by Aid. Volrich, 
SECONDED by Aid. Sweeney, 

THAT WHEREAS by By-law dated the 11th day of December, 1975, 
the Council of the City of Vancouver authorized the issue and 
sale of Debentures in the aggregate principal amount of 
$20,000,000 of lawful money of the United States of America and 
undertook in such By-law to appoint The Bank of Montreal Trust 
Company to be the Debenture Registrar and to be the City's Agent 
for service of process; 

AND WHEREAS Council has the authority to engage a person 
within or without Canada to conduct all business connected with 
the issue and servicing of the Debentures; 

THEREFORE BE IT RESOLVED THAT The Bank of Montreal Trust 
Company, 2 Wall Street, New York, N.Y., be and is hereby engaged 
and authorized to be the Debenture Registrar and the City's 
lawful Agent and Attorney for service of process as provided for 
in By-law No. 4920, and to perform all acts required or contemplated 
by such By-law; 

AND BE IT FURTHER RESOLVED THAT any one of the Mayor, the 
Director of Finance, or any Assistant Director of Legal Services 
be and is hereby authorized to execute such contracts, assurances 
and indemnities as may be required to retain The Bank of Montreal 
Trust Company. 


- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 3:07 p.m. 


* * * * * 


The foregoing are Minutes of the Special Council Meeting 
of December 11, 1975, adopted on JDec ember 16, 1975 




CITY CLERK 


CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, December 16, 1975, in the Council Chamber 
commencing at 2:00 p.m. 

PRESENT ; Deputy Mayor Rankin 

Aldermen Bird, Bowers, Harcourt, Kennedy, 
Marzari, Sweeney and Volrich 

ABSENT ; Mayor Phillips (Civic Business) 
Alderman Boyce (111) 
Alderman Cowie (Leave of Absence) 

CLERK TO THE COUNCIL ; D.H. Little 

PRAYER 

The proceedings in the Council Chamber were opened with 
prayer . 

ACKNOWLEDGEMENT 

The Deputy Mayor acknowledged the presence in the Council 
Chamber of students from Eric Hamber Secondary School, under the 
direction of their teacher, Mr. Klassen. 

'IN CAI4ERA' MEETING 

The Council was advised that there were matters to be 
considered 'In Camera' later this day. 

ADOPTION OF MINUTES 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Bird, 

THAT the Minutes of the Special Council Meeting (Public 
Hearing) of December 4, 1975, be adopted. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bird, 
SECONDED by Aid. Sweeney, 

THAT the Minutes of the Regular Council Meeting (with the 
exception of the 'In Camera' portion), of December 9, 1975, be 
adopted. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Bird, 

THAT the Minutes of the Special Council Meeting (Public 
Hearing) of December 9, 19 75, be adopted. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bird, 
SECONDED by Aid. Sweeney, 

THAT the Minutes of the Special Council Meeting of 
December 11, 1975, be adopted. 

- CARRIED UNANIMOUSLY 

COMMITTEE OF .THE WHOLE 

MOVED by Aid. Marzari, 
SECONDED by Aid. Harcourt, 

THAT this Council resolve itself into Committee of the 
Whole, Deputy Mayor Rankin in the Chair. 

- CARRIED UNANIMOUSLY 


Regular Council, December 16, 1975 

UNFINISHED BUSINESS & DELEGATIONS 

1. Heritage Designation - 
Lord Strathcona School 

Council on October 28, 1975, when considering a list of 
buildings recommended for designation by the Heritage Advisory 
Committee, passed the following motion: 

"That consideration of the designation of Lord Strathcona 
School at 592 East Pender Street as a heritage building 
be deferred pending receipt of further information from 
the Heritage Committee as to what portion of the school 
the Heritage Committee is recommending be designated." 

Subsequently, the Heritage Advisory Committee at its meeting 
on November 17, 1975, recommended as follows: 

"That Council be advised the Heritage Committee recommends 
that the oldest part of Strathcona School, the portion 
which faces on Keefer Street, be designated an 'A' Category 
heritage building." 

Council on December 2, 1975, deferred this whole matter 
pending the hearing of a delegation from the School Board. School 
Trustee Dr. Lavin addressed the Council this day and filed a brief 
dated December 15, 1975, in which a number of reasons were given 
on why the School Board opposed designation of Lord Strathcona 
School and the designation of other school buildings. 

Mr. Rob Watt, representing the Heritage Advisory Committee, 
spoke in support of the Committee's decision to designate only a 
portion of the school building and referred to discussions he had 
held with the Principal of Lord Strathcona School. 

MOVED by Aid. Harcourt, 

THAT the recommendation of the Heritage Advisory Committee 
dated November 17, 1975, be approved. 

(Deferred) 

MOVED by Aid. Volrich, 

THAT this whole matter be deferred pending a meeting between 
the Heritage Advisory Committee and the School Board to discuss the 
concerns expressed in the School Board's brief dated December 15, 
1975, and, in addition, the economics of designating part of the 
school as an "A" Category heritage building. 

- CARRIED 

"(Aldermen Bowers, Marzari and Deputy Mayor Rankin opposed) 


2. Vancouver Community College 
Council - Development Permit 

It was agreed to defer consideration of this matter pending 
the hearing of a delegation this evening. 


3. Juvenile Detention Home 
2625 Yale Street 


Council on December 9, 1975, deferred consideration of a 
Manager's report (Finance Matters), dated December 5, 1975, 
concerning the Juvenile Detention Home at 2625 Yale Street to 
this meeting of Council. 

MOVED by Aid. Harcourt, 

THAT Council approve the demolition of the Juvenile Detention 
Home and the estimate as outlined in the body of the report in the 
amount of $33,200, and the necessary funds be transferred from 
Contingency Reserve. 

- CARRIED UNANIMOUSLY 
cont ' d. . . . 
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Juvenile Detention Home 
2625 Yale Street (cont'd) 

MOVED by Aid. Har court, 

THAT a meeting be arranged between the Standing Committee on 
Community Services and appropriate Provincial Government authorities 
to discuss the topic of juvenile detention facilities in the Lower 
Mainland. 

- CARRIED UNANIMOUSLY 

4. Strata Title Application - 

Conversion, 1575 Beach Avenue 

Council on December 2, 1975, when considering a Manager's 
report regarding a strata title application at 1575 Beach Avenue, 
deferred the report pending submission of a further report from 
the Director of Social Planning in respect of the attitude of 
the occupants of 1575 Beach Avenue. 

Pursuant thereto, the Council noted a report of the City 
Manager dated December 15, 1975, in which the Director of Social 
Planning concluded that after interviewing 13 tenants, less than 
90% unequivocally approved and endorsed the conversion. It was 
therefore recommended as follows: 

"That no action be taken by City Council, at this time, on 
Neil Cook's application to convert his rental apartment 
at 1575 Beach Avenue to strata title ownership; 

That in the future, tenants living in buildings affected 
by conversion applications of this kind be interviewed 
by City staff to ascertain their views prior to recom- 
mendations being forwarded to City Council." 

The City Manager recommended that the foregoing recommendations 
of the Director of Social Planning be approved. 

MOVED by Aid. Kennedy, 

THAT the report of the City Manager dated December 15, 1975, 
be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt, 

THAT the strata title policy be referred to the City Manager 
for review and report to the Standing Committee on Housing and 
Environment. 

- CARRIED UNANIMOUSLY 


CITY MANAGER'S AND OTHER REPORTS 

Part Report of Vehicles for 
Hire Board (December 10, 1975) 

Taxi Rate Increases 
(Clause 1) 


MOVED by Aid. Bird, 

THAT the recommendation of the Vehicles for Hire Board as 
contained in this Clause, with respect to taxi rate increases, 
be approved. 

- CARRIED 

(Aldermen Bowers, Marzari and Volrich opposed) 


Regular Council, December 16, 1975 

COMMUNICATIONS OR PETITIONS 

1. Petitioning Support for Less 

than 10% Increase in GVRD Budget 

Under date of December 4, 19 75, the Corporation of Delta 
submitted a letter petitioning the City of Vancouver to request 
that the Directors of the Regional District endeavour to produce 
a budget that is within a 10% increase over its 1975 budget. 

MOVED by Aid. Sweeney, 

THAT the letter from the Corporation of Delta be received. 

- CARRIED 

(Alderman Bowers opposed) 

The City Clerk was instructed to circulate the GVRD's 
budget to all members of Council. 


2. Resubmission of Call for Tenders 
re Sale of 1530 West 8th Avenue 

Council deferred consideration of this matter pending the 
hearing of a delegation this evening. 

3. Variation in Police 
Authorized Strength 

The Council noted a letter from the Vancouver Police Board 
dated December 11, 1975, on the variation of police authorized 
strength. The Police Board recommended as follows: 

"That, effective February 22nd, 1976, the authorized 
strength of the Vancouver Police Department be altered 
as indicated in the above table: 

INCREASE: 1 Sergeant 

5 Detectives 
3 Corporals 

DECREASE: 9 Constables 

That the amount of $21,659.87 (1975 Rates) be approved 
for this purpose, to be included in the 1976 Police 
Budget Estimates." 

MOVED by Aid. Volrich, 

THAT the recommendations of the Vancouver Police Board as 
contained in its letter of December 11, 1975, be approved. 

- CARRIED 

(Alderman Marzari and Deputy Mayor Rankin opposed) 


4 . Bond Issue, New York 

In a letter dated December 15, 1975, the Director of Legal 
Services requested that the City indemnify him against any 
personal liability arising out of legal opinions given in 
reF-^ect of a $20 million bond issue. 

MOVED by Aid. Volrich, 

THAT the City of Vancouver shall indemnify Charles S.G.C. 
Fleming, Director of L-^-gal Services, against any personal liability 
in any action, matter or proceeding arising out of his legal 
opinion dated December 16, 1975, and rendered to the following 
vendors in the City of Vancouver Debenture Issue for $20,000,000 
' due December 1, 199 5: 


cont ' d. . . . 
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COMMUNICATIONS OR PETITIONS (cont'd) 

Bond Issue, New York 
(cont'd) 


Aetna Life Insurance Company 
The State Teachers Retirement Board of Ohio 
The Mutual Benefit Life Insurance Company 
Connecticut General Life Insurance Company 
The Franklin Insurance Company 

Occidental Life Insurance Company of California 
The Minnesota Mutual Life Insurance Company. 

- CARRIED UNANIMOUSLY 

5 . Site Office -Proposed Staffing 

The Council agreed to defer consideration of a letter from 
the Cedar Cottage N.I. P. Committee until later in the agenda when 
Council will be considering a report from the Standing Committee 
on Planning and Development dated December 4, 1975, on the matter 
of the Cedar Cottage Site Office. 


6. Commemoration Concert - Queen 

Elizabeth Theatre - Grant Request 

The Council noted a letter from Kitsilano Boys' Band Alumni 
Association dated December 15, 1975, requesting a grant equal to 
the rental of the Queen Elizabeth Theatre for the purpose of a 
concert to honour the occasion of the 84th birthday of the Band's 
leader, Mr. Arthur Delamont. 

MOVED by Aid. Volrich, 

THAT a grant equal to the rental of the Queen Elizabeth 
Theatre be approved to the Kitsilano Boys' Band Alumni Association. 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 


CITY MANAGER'S AND OTHER REPORTS (cont'd) 


A. MANAGER'S GENERAL REPORT 
DECEMBER 12, 1975 


Works & Utility Matters 
(December 12, 1975) 

The Council considered this report which contains three 
clauses identified as follows: 

Cl. 1: Closure of 3rd Avenue, 4 8th Avenue and the Lane 
South of 3rd Avenue, all lying between Skeena 
Street and the Trans-Canada Highway 

Cl. 2: CMHC Grant for Storm Sewer Construction in 
Champlain Heights 

Cl. 3: Tender No. 57-75-12 - Cast Iron Waterworks 
Fittings, Valves, Hydrants 

The Council took action as follows: 
Clauses 1 to 3 

MOVED by Aid. Bird, 

THAT the recommendations of the City Manager contained in 
Clauses 1, 2 and 3 be approved. 


- CARRIED UNANIMOUSLY 
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COMMITTEE OF THE WHOLE 

MOVED by Aid. Broome, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 


The Council recessed at approximately 10:45 a.m. and reconvened 
'In Camera' in the Mayor's Office, following which the Council 
recessed at 12:00 noon to reconvene in open session in the Council 
Chamber at 2:00 p.m. 

The Council reconvened in open session in the Council Chamber 
at approximately 2:00 p.m., His Worship the Mayor in the Chair 
and the following members of the Council present: 

PRESENT : His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 
Hardwick, Linnell, Phillips, 
Rankin, Sweeney and Wilson 

DELEGATIONS 

The Council received delegations as follows: 

1. Mr. H. Bowering Rezoning: W/S of Balsam Street 

between 41st & 43rd Avenues 
(brief submitted) (Cloverlawn Investments Ltd.) 

FOR COUNCIL ACTION SEE BELOW AND PAGE 10 


2. Mr. W. Street, Barrister Surplus Lands: Haro-Smithe 

Connector (United Equities) 

FOR COUNCIL ACTION SEE PAGES 14 and 15 


UNFINISHED BUSINESS 

1. Rezoning: W/S of Balsam Street between 

41st &. 43rd Avenues (Cloverlawn Investments Ltd , ) 

This application is for the rezoning of one lot on the W/S 
of Balsam Street immediately south of the lane south of 41st 
Avenue for the purpose of constructing a commercial building. 
Recommendations against approval were received from the Technical 
Planning Board and Town Planning Commission. 

MOVED by Aid. Adams, 
SECONDED by Aid. Linnell, 

THAT the application of Cloverlawn Investments Ltd. for 
rezoning of Lot 9 of 12, Block 16, D.L. 526 from RM-3 Multiple 
Dwelling to C-2 Commercial District be refused in accordance 
with the recommendations of the Technical Planning Board and 
the Town Planning Commission. 

- LOST 


cont 'd 


Regular Council, December 16, 1975 

CITY MANAGER'S AND OTHER REPORTS (cont'd) 


Social Service & Health Matters 
(December 12, 1975) 

Vancouver Community College Student 
Health Services Budget Approval 
1975 (Clause 1) 

MOVED by Aid. Harcourt, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 

Building & Planning Matters 
(December 12, 1975) 

The Council considered this report which contains seven 
clauses identified as follows: 

CI. 1: 'Oceanic Plaza' Pedestrian Overpass to 

' Guinness Tower ' 
CI. 2: Strathcona Rehabilitation Project Expenses 

in Connection with Massey Award 
CI. 3: D.P.A. #71496 - 7520 Cambie Street (Petition 

Filed by Neighbouring Property Owners) 
CI. 4: Self-Serve Station - Gulf Oil 

2277 Kingsway 
CI. 5: Potential Housing Sites - 46th & Arlington 

and Walker & Copley 
CI. 6: Sign Application - 736 Main Street 
CI. 7: Amendments to Building By-law 4702 

The Council took action as follows: 

'Oceanic Plaza' Pedestrian Overpass 
to 'Guinness Tower' (Clause 1) 

MOVED by Aid. Volrich, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED 

(Alderman Marzari and Deputy Mayor Rankin opposed) 

Strathcona Rehabilitation Project Expenses 
in Connection with Massey Award (Clause 2) 

MOVED by Aid. Volrich, 

THAT the recommendation of the Director of Planning as 
contained in this Clause, be approved. 

- CARRIED UNANIMOUSLY 

Clauses 3, 5 and 7 

MOVED by Aid. Volrich, 

THAT Clauses 3 and 5 be received for information, and the 
recommendation of the City Manager contained in Clause 7 be approved, 

- CARRIED UNANIMOUSLY 

Self-Serve Station - Gulf Oil 
2277 Kingsway (Clause 4) 

MOVED by Aid. Kennedy, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED 


(Aldermen Harcourt, Sweeney and Deputy Mayor Rankin opposed) 

cont'd. . . . 


Regular Council, December 16, 1975 

CITY MANAGER'S AND OTHER REPORTS (cont'd) 


Building & Planning Matters 
(December 12, 1975) (cont'd) 

Sign Application - 736 Main 
Street (Clause 6) 


MOVED by Aid. Bird, 

THAT the recommendation of 
this Clause be approved. 


the City Manager contained in 

- CARRIED UNANIMOUSLY 


Fire & Traffic Matters 
(December 12, 1975) 

Soliciting for Charity on 
City Streets (Clause 1) 

In considering this Clause, the Council was advised that a 
letter had been received today from the International Society for 
Krishna Consciousness Inc. (ISKCON) , requesting to appear as a 
delegation before Council. 

MOVED by Aid. Marzari, 

THAT this Clause be received for information. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Marzari, 

THAT the delegation request of ISKCON be granted. 

- CARRIED 

(Aldermen Bird and Kennedy opposed) 


Finance Matters 
(December 12, 1975) 

The Council considered this report which contains five 
clauses identified as follows: 

CI. 1: Artists Gallery 

CI. 2: P.C. 402 C.M.R. Offer - Legal Expenses 
CI. 3: Investment Matters (Various Funds) October, 1975 
CI. 4: Railway Spur Track across Kent Street South 
Cl. 5: Tender No. 12-76-1 - Uniforms and Raincoats 
(Policemen and Firemen) 

The Council took action as follows: 

Artists Gallery 
(Clause 1) 


MOVED by Aid. Kennedy, 

THAT this Clause be deferred for consideration by the Standing 
Committee on Finance and Administration. 

- LOST 

(Aldermen Bird, Bowers, Harcourt, Marzari, Sweeney, Volrich 
and Deputy Mayor Rankin opposed) 

MOVED by Aid. Bowers, 

THAT the recommendation of the Director of Social Planning as 
contained in this Clause be approved, but that this grant be 
considered as an advance on any grant that may be provided to the 
Artists Gallery in 1976. 

- CARRIED UNANIMOUSLY 

cont'd. . . . 
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The Council recessed at approximately 3:40 p.m., and following 
an 'In Camera' meeting in the Mayor's Office, reconvened in open 
session in the Council Chamber at approximately 4:00 p.m. 


CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Finance Matters 
(December 12, 1975) (cont'd) 

P.C. 402 C.M.R. Offer - Legal 
Expenses (Clause 2) 

MOVED by Aid. Bird, 

THAT the recommendation of the Police Commission as contained 
in this Clause be approved. 

- CARRIED 

(Deputy Mayor Rankin opposed) 

Investment Matters (Various Funds) 
October, 1975 (Clause 3) 

MOVED by Aid. Volrich, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 

Clauses 4 and 5 

MOVED by Aid. Bird, 

THAT the recommendations of the City Manager contained in 
Clauses 4 and 5 be approved. 

- CARRIED UNANIMOUSLY 


Personnel Matters 
(December 12, 1975) 

Personnel Regulation 253 - 
Travelling Expenses (Clause 1) 

MOVED by Aid. Bird, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 

Property Matters 
(December 12, 1975) 

The Council considered this report which contains four 
clauses identified as follows: 

CI. 1: Vancouver Chinatown Housing Society 

S/S Union Street between Campbell and Raymur 

CI. 2: Tenants on the Harbour Parks Development Ltd. 
Property and Entrance to Stanley Park 

CI. 3: Demolitions - Various Properties 

CI. 4: Insurance Brokerage Appointment to the 
City of Vancouver 

The Council took action as follows: 

Vancouver Chinatown Housing Society - S/S 

Union Street between Campbell & Raymur (Clause 1) 

MOVED by Aid. Bowers, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 


Property Matters 

(December 12, 1975) (cont'd) 

Clauses 2, 3 and 4 

MOVED by Aid. Bird, 

THAT Clauses 2 and 3 be received for information, and the 
recommendation of the City Manager contained in Clause 4 be 
approved . 

- CARRIED UNANIMOUSLY 

B. Oakridge: Ingress/Egress Changes 

Council agreed to defer consideration of this matter pending 
the hearing of delegations this evening. 


C. Park Board - Reorganization 
and Staffing 

The City Manager under date of December 11, 1975, submitted 
the following report: 

This report will deal with Recommendations "A", "C", "F" and "G", which were 
submitted by the Task Force on Recreation to a joint meeting of the Standing 
Committee on Finance and Administration and the Standing Committee on 
Community Services on October 2, 1975; an.: considered by City Council at its 
meeting of October 21, 1975. 

It is noted that Recommendation "D", relating to secretarial staff, will be the 
subject of a future report. 

RECOIIMENDATION "A" 

On October 2, 1975, the Task Force recommended: 

"Approve the Task Force on Community Recreation Services report 
dated April 14, 1975, respecting the re-organization of the 
Recreation Services Division." 

Council resolved on October' 21, 1975: 

"That Recommendation A be deferred until the total staffing 
requirements resulting from the report are known..." 

By correspondence from the Superintendent of the Park Board, dated November 14, 
1975, the total staffing implications were reported as follows: 

"I have been advised that if the reorganization structure as suggested 
in tlie report was ever carried out, a total of 91 additional staff 
would be required." 

On December 2, 1975, Council approved a report of the Standing Committee on 
Finance and Administration, dated November 20, 1975, which included the 
following recommendation: 

"That, as a general pol uy, no increases in staff be permitted for 
the fiscal year 1976, cfffrtive immediately. 

The following policies will also apply: 

a) Exception to the basic policy will be considered only 

in special or urgent situations which should be brought 
before Council for approval;" 

In view of the foregoing, it seems appropriate to receive the report of the Task 
Force at this time since approval of the report would imply a significant further 
increase in staff. Specific items of policy contained within the repcri; should 
be the subject of discussions between the new Director of Recreation Services, 
the Park Board, and City Council, in the future. 

RECOMMENDATIONS "C" AND "F" 

Recommendation "C" read as follows: 

"Approve the establishment of two (2) additional Area Manager positions 
at pay grade 29." 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 


Park Board - Reorganization 
and Staffing (cont'd) 


Recommendation "F": 

"(i) Approve the establishment of Connnunity Recreation Director positions 
for all areas where two or more recreation facilities are located on 
one site; and that the duties and responsibilities of this position 
be in accord with the reorganization, philosophy and objectives pro- 
posed for the Recreation Services Division in this report. 

(ii) Salaries for two Recreation Programmers be approved." 


Council's resolution of October 21, 1975, read as follows: 

"That Recommendations C and F be referred to the City Manager for 
report back." 

The Administrative Analyst has discussed the general organization of the 
Recreation Division with the Acting Director of Recreation. The present 
organization, as shown in Appendix I, illustrates the span of control delegated 
to present Area Managers. With 15 people reporting directly to each Area 
Manager, supervision is less than satisfactory. 

This situation makes it difficult for the two Area Managers to maintain effective 
liaison with the Community Centre Associations, suoervise the Comnmnltv Centre 
Directors and Assistant Community Recreation Directors, and develop coherent and 
integrated programmes within their areas. 

Principal reasons for establishing four (4) Area Managers are: 

(a) To reduce the span of control. 

(b) To assume direct responsibility for liaison with Community Centre 
Associations. This weakness was reported by the Task Force as 
one of their major findings: 

"An uneven and jurisdictionally fuzzy relationship between 
Community Associations and Recreation Division which has 
created misunderstanding, distrust and, at times, animosity 
between elected Parks Board Commissioners, Recreation staff 
and Community Associations." 

Discussions with the Acting Director of Recreation have concluded that a 
reorganization can be effected within the existing staff complement. Clearly- 
defined job classifications will be required to eliminate the apparent overlap 
of responsibilities inherent in the present organization. A number of positions 
will be eliminated; their tasks will be reallocated, and their responsibilities 
redefined. The proposed organization is shown in Appendix XI. 

In general, there is a reduction in the number of recreation titles inherent in 
the proposed reorganization. Community Centre Directors will be re-titled. 
Community Recreation Directors will be re-titlcd Community Recreation 
Co-ordinators. Co-ordinators and Centre Directors will report to Area Managers. 
The general definition of responsibilities for the new positions follows: 

1. The Cotnaunity Recreation Co-ordin ator is primarily responsible for the 
administration and control of the operations at sites where two or more 
recreation facilities are located. The primary function of this 
position will be the effective management of the physical facility. 

Unresolved at this time is the question of reporting responsibility 
for the Operating Engineers and Building Service Workers located 
in major recreation facilities. Some staff economies may be 
attained by an integration of the building maintenance function within 
such facilities. This should be subject to review by the Administrative 
Analyst and the Park Board three months after the reorganization has 
been implemented. 

2. Recreation Programmer . The Programmer will be responsible for con- 
ducting both Sport/Fitness and Cultural Programmes within community 
centres, rinks, pools, and where appropriate, in the community at large. 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 


Park Board - Reorganization 
and Staffing (cont'd) 


Adoption of the proposed organization will result in the following 33 positions 
being abolished (or reclassified): 

: 5 Connnunity Centre Directors 

18 Assistant Community Centre Directors 

3 Community Recreation . Directors 

3 Rink Managers 

1 Assistant Pool Manager 
3 Pool Managers 

The following 33 positions will be established, and classified by the Director 
of Personnel Services: 

2 Area Managers 

5 Community Recreation Co-ordinators 
25 Recreation Programmers 
1 Recreation Trainee . 


For purposes of comparison, the present and proposed organizations for Killarney 
Community Centre and the Riley/Douglas Community Centres are shown in the 
attached Appendixes III and IV. 

It should be noted that the proposed organization features a logical progression 
for staff to advance through the system. The Recreation Trainee in the 
Central Services Division would be promotable to a Programmer. Promotable 
Programmers could advance to Community Centre Directors and Community Recreation 
Cc-ordinators. 

RECOMMENDATION "G" 

The Task Force's recommendation follows: 

"Approve salary, office and administration costs in advance of the 
1976 budget in the amount of $157,305.00 as follows: 

(i) Salaries $130,272.00 
(ii) Fringe benefits 15,633.00 
(iii) Administration costs 11,400.00 

TOTAL $157,305.00* 


* Subject to change re deletion of recommendations 5 & 6 in the 
Task Force Report dated September 26, 1975." 

Council, on October 21, 1975, resolved: 

"...Recommendation G be deferred until the City Manager reports on 
Recommendations C and F." 

Because of the major redefinition of responsibilities and functions of personnel 
in the Recreation Division, the principal costs will be related to classification 
of new positions. Until the positions have been classified, it is not 
practical to estimate costs of implementation. 

RECOMMENDATIONS 

The City Manager RECOMMENDS as follows: 

1. That the report of the Task Force on Community Recreation Services be 
received. 

2. That the organization of the Recreation Division, as described herein, 
be approved, and implemented as soon as possible. 

3. That the following 33 positions be abolished (or reclassified): 

5 Community Centre Directors 
18 Assistant Community Centre Directors 
3 Community Recreation Directors 
3 Rink Managers 
1 Assistant Pool Manager 
3 Pool Managers 
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CITY I4ANAGER'S AND OTHER REPORTS (cont'd) 


Park Board - Reorganization 
and Staffing (cont'd) 


A. That the following 33 positions be established, and classified by the 
Director of Personnel Services: 

2 Area Managers 

5 Community Recreation Co-ordinators 
25 Recreation Programmers 
1 Recreation Trainee. 

5. That the functions, rccponcibilitics and workload of the Area Managers 
be reviewed oix months after the reorganization has been implemented. 

6. That the budget and requirements for additional stenographic staff be 
the subject of a future report. 

7. That staff relationships within the Central Services Division be the 
subject of a future report. 

8. In order to allow for the orderly transition to the new organization, the 
2 Area Managers should be established, as soon as possible, as additional 
positions. Because these positions may be filled from outside the civic 
service, a temporary increase in the total staff could occur. This 
increase will be eliminated by attrition, with the ultimate result of 
reducing the complement to its present authorized level. 

The representatives of the Park Board staff and the Recreation Task Force concur 
with the foregoing at this time. 

A copy of this report has been forwarded to the V.M.R.E.U. 

MOVED by Aid. Sweeney, 

THAT the recommendations of the City Manager contained in 
the foregoing report be approved. 

- CARRIED UNANIMOUSLY 

D. West End Community Centre - 
Staffing 


The City Manager under date of December 8, 1975, submitted 
the following report of the Superintendent of Parks: 

"The West End Community Centre is expected to open in January of 1976. This 
Centre Includes an ice rink, senior citizens' lounges, nursery school, art 
studio, meeting rooms, auditorium, teen lounge, as well as a "health club" 
area comprised of two handball courts, two squash courts, an exercise room, 
a sauna area and a roof top tennis court. The foregoing portions of the 
Centre will be under the direct control of the Park Board, it being anticipated 
that these activity areas will be open from 9:00 a.m. to 11:00 p.m. on weekdays; 
10:00 a.m. to 9:00 p.m. on weekends and holidays. 

The Centre also includes a secondary school library, a public library, an under- 
ground parking area for 157 cars, a restaurant and an 'ce rink concession area. 
Staffing for the public library was resolved by Council on July 22nd. Negotia- 
tions are underway with various private operators for the operation of the 
underground parking area. A future Council report is anticipated on this 
matter. The lease arrangements to operate the restaurant have not been finalized. 
The Park Board expect that the restaurateur will also operate the ice rink food 
concession. 

BUILDING MAINTENANCE AND OPERATION 

On July 29, 1975, Council approved the establishment of a Stationary Equipment 
Operator for the West End Community Centre. Because the Park board staff will 
be responsible for cleaning both libraries as well as the Community Centre and 
ice rink, a total complement of eight (8) Iceman/Janitors is proposed. lii 
order to accommodate the variable shifts necessary for the operation of this 
Centre, and to provide 2A-hour security, two of these positions should be funded 
on a part-time basis. 

RECREATION PROGRAM OPERATION 

On February 5, 197A, City Council established the position of Tcmmunity Recrea- 
tion Director for the West End Community Centre. Because the l.irector is 
responsible for the co-ordination of recreation services in the local area served 
by the Community Centre, this person's responsibilities will extend beyond the 
physical confines of the Centre. 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 


West End Community Centre - 
Staffing (cont'd) 


Three recreation program persons are proposed to maintain the anticipated 
operating hours and conduct recreation programs throughout the community. These 
people may be transfers from the West End Recreation Project (see next pa^e) . 
It is further proposed to employ a Cashier/Clerk-Typist in the Community Centre 
office during the hours the Centre is open. 

SKATING RINK 

The West End Community Centre skating rirk is of non-standard dimension and is 
not equipped with team benches or penalty boxes as most ice rinks, and the 
method of operation is relatively uncertain at this time. It is, therefore, 
proposed to staff the ice rink with a permanent Cashier/Clerk-Typist and pro- 
vide funds for part-time Skate Room Attendants, Commissionaires and Cashiers. 


PROGRAM ACTIVITIES 

Discussions with the West End Community Centre Association have indicated 
that the Association does not anticipate having any direct involvement in 
carrying out recreation programs in the Centre. Initially, they expect to 
function as an advisory group only. Consequently, the programming staff will 
have to assume responsibility for the full range of recreation programs, both 
within and without the Community Centre. Discussions with the Park Board 
have indicated that a total of $20,000 per year would be sufficient to carry 
out these programs. It is expected that this allocation will cover the cost 
of part-time Instructors and programmers, as well as the rental cost for out- 
side premises. 

OTHER EXPENSES 

Other expenses in operating the Community Centre have been estimated by the 
Park Board, as follows: 


ITEM 1976 Costs 

Building Maintenance: Materials $ 3,000 

Labour 2,000 

Fringe Benefits 700 

Electricity 4,000 

Natural Gas 4,000 

Water . 1,200 

Janitor Supplies 800 

Scavenging 500 

Propane - Zamboni Fuel 2,000 

Gasoline - Edger Fuel 150 

Coveralls - for Staff 450 

Mechanical Preventative Maintenance 1,500 

Zamboni Blade Sharpening 800 

Telephone system - annual 1,100 

- non-recurring 3, 600 


$ 25,800 


Credits against the foregoing costs are being negotiated with the Vancouver 
Public Library and the School Board with regard to the provision of services 
to these facilities. On July 29, 1975, City Council approved an operating 
budget: for the branch library which included $3,900 for heat, light, water and 
janitorial contracts. 

WEST END RECREATION PROJECT 

The West End Recreation Project was established in 1967 for the purpose of pro- 
viding public recreation programs in existing community facilities in the West 
End. The main office of the project has been located in King George High School. 

Because the provision of recreation services in the West End will now become 
the function of the staff at the West End Community Centre, this project should 
be disbanded in the same manner as the Vancouver East Recreation Project. 

The 1975 budget for the West End Recreation Project is $106,300, including 
$9,250 head office overhead allocation. 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

West End Community Centre - 
Staffing (cont'd) 


SUMMARY 

Permanent Staff * 

Community Recreation Co-ordinator 
Programmers (4) 
Equipment Operator II 
Iceman/Janitors (6) 
Cashier/Clerk-Typists (2) 

Sub-total 


Pay Grade 

27 
18 - 20 
19 
14 
10 


1976 Costs 

$ 21,746 
62,026 
15,187 
72,737 
21,101 

$ 192,797 


Hours/ 

Part-time Staff * Week 

Cashier/Clcrk-Typist 28 
Watchman/Janitor 42 
Cashier/Attendant 28 
Doorman 18 
Skate Room Attendant II 40 
Skate Room Attendant I 29 
Sound Room Operator 16^ 
Guard/First Aid 40 
Ice Patrols II 18 
Commissionaire $5.50/hr. 26 


Pay Grade 

10 
13 

6 
10 
11 

7 

8 
11 
10 


Sub-total 

(* All staff at mid-step; including fringe benefits; no C.O.L.A.) 

Other Costs 

Program Expenditure 
Operating Costs 

Sub-total 


1976 Costs 

$ 8,139 
12,686 
7,280 
3,900 
8,892 
5,720 
3,380 
8,892 
3,900 
4,862 


67,651 


20,000 
25,800 

45,800 


TOTAL COST OF OPERATION 


$ 306,248 


Offsetting revenues have not been completely appraised at this time. However, 
it is City policy that charges for Community Centre programs cover the fees 
plus the cost of materials and supplies. . The Park Board will derive some off- 
setting revenues from the programs which they conduct. The abolition of the 
West End Recreation Project will result in savings totalling $101,600 at 1976 
wage rates, all other costs not inflated. Until contracts are negotiated with 
independent operators, the Library Board and the School Board, and until the ice 
rink program has been established, other revenues cannot be accurately assessed. 


REVENUES 

Recreation Programs 
Restaurant, Ice Rink Food 
Parking Garage 
Ice Rink Income 

Library, School Board Janitorial 
TOTAL ESTIMATED REVENUES : 

RE- ALLOCATION PARK BOARD FUNDS 
West End Recreation Project 

TOTAL ESTIMATED REVENUES AND RE-ALLOCATED FUNDS 


$ 15,000 
6,000 
31,000 
51,000 
13,00 

$. 116,000 


$ 101,690 


$ 217,600 " 


The Comptroller of Budgets advises that if this report is approved, the funds will 
be budgetted in the 1976 Park Board estimates. 


The V.M.R.EU. have received a copy of this report. 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 


West End Community Centre - 
Staffing (cont'd) 

RECOMMENDATIONS : 

The City Manager RECOMMENDS as follows: 

1. That the following additional 12 positions be established in the West 
End Conununity Centre; all positions subject to classification by the 
Director of Personnel Services: 

4 Recreation Programmers 

6 Iceman/Janitors 

2 Cashier /Clerk-Typists. 

2. That a total of $67,651 (1976 rates) be approved for part-time operating 
personnel . 

3. That a total of $20,000 per year be approved for part-time Programmers 
and Instructors for the operation of recreation programs. 

4. That operating expenses of $25,800 per year be approved. 

5. That the West End Recreation Project be disbanded, effective December 31, 
1975, including all established positions that are currently part of 
that program; the permanent staff being reassigned, if they desire, to 
similar posjtior3 within the Park Board. 

6. The open hours be subject to review by Park Board s;:aff in the fall of 1976. 

MOVED by Aid. Bird, 

THAT the recommendations of the City Manager contained in the 
foregoing report, be approved. 

- CARRIED UNANIMOUSLY 

E. Landmark Projects Corporation Ltd. 
Proposal - 2300 Block Wall Street 

The City Manager under date of December 12, 1975, submitted 
the following report of the Director of Planning and City Engineer 


"Landmark Projects Corporation Ltd. applied on October 10, 1975 for 
a development permit to construct an eleven storey apartment building 
containing 66 dwelling units in the 2300 Block Wall Street under 
RM-3 zoning. The Urban Design Panel expressed criticism of the 
proposed design, and recomm.ended that the design be referred back 
to the architect for substantial improvements. A preliminary review 
by the Planning Department of the plans submitted indicated 
conformity with the Zoning and Development By-law, and a development 
permit would eventually have had to be issued for this outright 
use subject to amendments being made to the design of the building. 
However, local area residents and the Grandview-Woodland Interim 
Planning Committee requested that Council defer approval of the 
application, until the opinion of the residents regarding the 
proposed development could be made known. 

Council on November 4, 1975 considered a rremorandum from the Mayer 
dated November 3, 1975 which referred to the proposed eleven storey 
apartment complex. Council unanimously resolved "THAT the Director 
of Planning be instructed to make application for rezoning of the 
area bounded by Nanaimo, V/all, the lane north of Fastings, snd 
Semlin Street" to RI'1-3A, and further "THAT the Director of Planning 
enter into negotiations v/ith the- developer with respect to a 
redesign of the development in view of the proposed rezoning." 

The Planning Department has made the necessary application for 
rezoning of the above mentioned area to RM-3A. The Department met 
with Messrs. D. and F. Briscoe of Landmark Projects Corporation Ltd. 
on December 2, 1975. Following this meeting, a written submission 
was received from them on December 3, 1975 (refer to Appendix I). 
Landmark basically agreed to scale the development dovm to low-rise 
configuration, in return for the following considerations: 
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UNFINISHED BUSINESS (cont'd ) 

Rezoning: W/S of Balsam Street between 

41st & 43rd Avenues (Cloverlawn Investments Ltd.) 

(cont 'd . ) 

A recorded vote on the foregoing motion was called for and 
the voting was as follows: 


FOR THE MOTION 

Alderman Adams 
Alderman Bird 
Alderman Hardwick 
Alderman Linnell 
Alderman Rankin 


AGAINST THE MOTION 

His Worship the Mayor 
Alderman Broome 
Alderman Calder 
Alderman Phillips 
Alderman Sweeney 
Alderman Wilson 


Thereupon the following motion was offered, 

MOVED by Aid, Wilson, 
SECONDED by Aid, Broome, 

THAT the application of Cloverlawn Investments Limited, as 
described in this Minute be referred to a Public Hearing, 

- CARRIED 


MOTIONS 


1, Allocation of Land for Highway Purposes 

(1366 East 49th Avenue and 7664 Knight Street ) 

MOVED by Aid, Sweeney, 
SECONDED by Aid, Bird, 

THAT WHEREAS the registered owners have conveyed to the City 
of Vancouver, for highway purposes, the following lands: 

1, South 4 feet of Lot 3 except North 7 feet, now road. 
Block 2, District Lot 739, Group 1, New Westminster 
District, Plan 1645, as shown outlined red on plan 
prepared by A, Burhoe, B.CL.S., dated August 4, 1970, 
and marginally numbered LF 5465 

2, West Seven Feet (W7') of Lot Twenty (20), Block Two (2) 
of Block Five (5) , District Lot Two Hundred (200) , 
Group One (1), New Westminster District, Plan 3834 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for highway purposes; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
highway purposes, and declared to form and constitute portions of 
highway , 

- CARRIED 

2, Closing and Stopping Up 

(portion of lane. North of School Avenue, 
East of Rupert Street) 


MOVED by Aid, Sweeney, 
SECONDED by Aid, Bird, 

THAT WHEREAS the City of Vancouver is the owner of all the 
streets and lanes lying within the limits of the City of Vancouver; 

AND WHEREAS a portion of the lane North of School Avenue, East 
of Rupert Street is surplus to the City of Vancouver highway 
requirements ; 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 


Landmark Projects Corporation Ltd. 
Proposal - 2300 Block Wall Street 
(cont'd) 


1. In exchange for the dedication to the City of Vancouver by Landir.ark 
Projects Corporation Ltd. of portions of the site required for 
future widening of Wall Street and realignirent of the Wall 

and Nanaiino intersection, the City close the lane immediately 
adjacent to Lot 8 of the site, and title to this property passes 
to Landmark Projects Corporation Ltd. Additionally, that the 
allowable building area in the new low-rise development includes 
the floorspace equivalent to the land along Wall Street dedicated 
to the City, as well as the floor space equivalent to the lane. 

2. The City of Vancouver grants to Landmark Projects Corporation Ltd. 
the ten-foot wide lane behind Lots A, B, C, and D in Block 27, 

D. L. 200A (in the vicinity of Fifth Avenue and Brunswick Street 
in the Mount Pleasant area) to complete a site assembly at that 
location. 

3. The City gives top priority to processing the new drawings and 
development permit application for a low-rise building on Lots 
8 - llA, Block 2, D. L. 184 in order that a minimum delay will 
be experienced. 

Representatives of the Planning, Engineering and Finance (Property 
and Insurance) Departments have reviewed the Landmark proposals. 
Staff comments on the various requests by the Company are as follows: 

(1) The lane immediately southwest of the subject site can be 
dispensed with from a traffic point of view, although it does 
contain a sewer for which an easement would have to be provided 
if the City were to dispose of the lane. Additionally, the lane 
entrance would have to be reconstructed and certain hydro poles 
relocated. On the other hand, the strips of land on the east 
side of Wall Street presently owned by Landmark Projects 
Corporation Ltd. are required for eventual widening of Wall 
Street (refer to Appendix II) . 

Regarding the floor space ratio of the proposed building, 
a cursory check of the plans for the eleven storey building, 
revealed that the applicant had included the adjoining city 
lane in the site area and F.S.R. calculations. On the basis 
of these calculations, the developirent would have provided 
66 dwelling units. Approximately five fewer units would 
have been possible had the lane not been included in the site,. 

(2) This matter is not related to the Wall Street proposal and we 
recommend that it not be considered a part of these negotiations. 

(3) The Planning Department has undertaken to process new drawings 
under the original development permit application, and will give 
top priority to the processing of the amended development 
permit application for a low-rise apartment building on this 
site. The owners were given this undertaking by the Zoning 
Planner at the December 2, 1975 meeting. 

Accordingly, the Director of Planning and the City Engineer recomirend: 

1. THAT the portion of the lane adjacent to the southv/esterly lii^it 
of Lot 8, Block 2, D. L. 184 be closed, stopped up, and conveyed 
to the abutting owner (Landmark Projects Corporation ltd.) subject 
to: 

(a) Landmark Projects Corporation Ltd. dedicating the required 
portions of their property to the City of Vancouver for the 
widening of Wall Street and realignment of the Wall and Nanaimo 
intersection (see Appendix II) . 

(b) The City being granted a sewer and drainage easement to contain 
the existing sewer in the lane. 

(c) The existing catch basin being removed or relocated at the 
applicant's expense. 

(d) All other costs to effect the lane closure being borne by the 
applicant (estimated cost including catch basin removal is 
$2,500.00). 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 


Landmark Projects Corporation Ltd. 
Proposal - 2300 Block Wall Street 
(cont'd) 


(e) The applicant undertaking to submit revised drawings for a 
low-rise apartment development on the site, such development 
to comply with the RM-3A district schedule of the Zoning and 
Development By-law. Required yards are to be measured from 
the new property lines, while the allowable floor space will 
be calculated on the original site, area plus the twenty-foot 
lane which is to be added to the site. 

(f) The applicant providing a subdivision plan to the satisfaction 
of the Approving Officer consolidating the site and dedicating 
the required road allowance, and tendering such plan for 
registration at the Land Registry Office prior to the issuance 
of the development permit. 

2. THAT the request that the City transfer ownership of the lane 
behind Lots A, B, C, and D, Block 27, D. L. 200A, at no cost, to 
Landmark Projects Corporation Ltd. not be considered. 

The Director of Planning undertakes to give top priority to the 
processing of a revised development permit application for Lots 8 to 
llA, Block 2, D. L. 184." 


The City Manager RECOrjffiNDS that the report of the Director of Planning 
and the City Engineer be approved. 

MOVED by Aid. Volrich, 

THAT the recommendation of the City Manager contained in the 
foregoing report be approved. 

- CARRIED UNANIMOUSLY 

I. Report of Standing Committee 
on Planning and Development, 
December 2, 1975 


Grandview-Woodland Area Planning 
(Clause 1) 


In considering this Clause, it was noted that the West 
Grandview Property Owners' Association is requesting to appear 
as a delegation on this matter on January 13, 1976. 

MOVED by Aid. Bowers, 

THAT this report be deferred pending the hearing of a 
delegation from the West Grandview Property Owners' Association 
on January 13, 1976. 

- CARRIED UNANIMOUSLY 


II. Report of Standing Committee 
on Finance & Administration, 
December 4 , 1975 


The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Local Initiatives Program 1975-76 

CI. 2: Downtown Parking Corporation Budget for Year 

Ended March 31, 1976, and Results of Operations 

for Year Ended March 31, 1975 
CI. 3: Labour Relations - Encouragement of Area Bargaining 

and Prospective Role of UBCM as Co-ordinating 

Agency 

The Council took action as follows: 
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CITY MANAGER'S AND OTtlER REPORTS (cont'd) 


Report of Standing Committee 
on Finance & Administration, 
December 4, 1975 (cont'd) 

Clauses 1, 2 and 3 

MOVED by Aid. Volrich, 

THAT the recommendations of 
Clauses 1, 2 and 3 be approved. 


the Committee contained in 

- CARRIED UNANIMOUSLY 


III. Report of Standing Committee 
on Planning and Development, 
December 4, 1975 


The Council considered this 
clauses identified as follows: 


CI. 

1: 

CI. 

2 : 

CI. 

3: 

CI. 

4 : 

CI. 

5: 

CI. 

6 : 


report which contains six 


Downtown Guidelines - (iii) Character Areas 
2nd and Sasamat Area - Scheme of Development 
Canron Ltd. , Western Bridge Division - Request 
for Extension of Lease in Area 5 of False Creek 
Neighbourhood Improvement Program in the 
Downtown Easts ide 

Cedar Cottage - N.I. P. Implementation Stage 
Kitsilano Area Planning Program and Neighbourhood 
Improvement Program 


The Council took action as follows: 


Clauses 1, 2, 4 and 6 


MOVED by Aid. Bowers, 

THAT the recommendations of the Committee contained in 
Clauses 1, 2, 4 and 6 be approved. 

- CARRIED UNANIMOUSLY 


Canron Ltd. , Western Bridge Division - 
Request for Extension of Lease in Area 
5 of False Creek (Clause 3) 


MOVED by Aid. Bowers, 

THAT the recommendations of the Committee contained in this 
Clause be approved after amendment to read as follows: 


"A. That land use Policy Option 2 be adopted for the 
purposes of planning the east end of False Creek 
subject to: 

(i) the major pedestrian link around the water- 
front being negotiated as a desirable feature 
on a lease-by-lease basis; 

(ii ) requirements for major changes to existing 
industries being brought to Council in 
each case. 


B. That the Supervisor of Property & Insurance be 

instructed to negotiate with Canron Ltd. , Western 
Bridge Division, a lease agreement based on market 
value of land and report back on a proposed extended 
lease acceptable to the City and to the Company, 
such lease not to involve a reduction in area other 
than that required for the walkway." 

- CARRIED 
(Alderman Sweeney opposed) 
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Report of Standing Committee 
on Planning and Development, 
December 4, 1975 (cont'd) 

Cedar Cottage - N.I. P. Implementation 
State (Clause 5) 


In considering this Clause, Council was reminded that the 
Cedar Cottage N.I. P. Committee are requesting to appear as a 
delegation at a night meeting of Council on keeping the Site 
Office open until all projects are planned and under construction. 

MOVED by Aid. Bowers, 

THAT the recommendations of the Committee contained in this 
Clause be approved after amendment to read as follows: 

"A. That use of the site office of the Cedar Cottage 
Neighbourhood Improvement Program be extended to 
31st March, 1976; 

B. That the temporary position of the Clerk-Typist II 
be extended to 31st March, 1976; 

C. That due to the increase in responsibilities 
following the withdrawal of the Planner from the 
site office, the Director of Personnel Services 
examine the classification and salary levels of 
the Planning Assistant and Clerk-Typist; 

D. That the City Manager be authorized to adjust the 
Cedar Cottage Neighbourhood Improvement Program 
budget to reflect the City's share as being an 
amount not to exceed $4870.00."; 

FURTHER THAT arrangements be made to hear the delegation 
as requested, and the matter of the site office termination be 
determined at that time. 


- CARRIED UNANIMOUSLY 
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STANDING COMMITTEES & OTHER REPORTS (Cont'd) 

IV. Report of Standing Committee 
on Community Services, 
December 4, 1975 

The Council considered this report which contains four 
clauses identified as follows: 

CI. 1: Liquor Permit Application - 1024 Davie Street 
CI. 2: Transportation for the Elderly and Disabled 
CI. 3: Brock House Society - Request for Interim 

Operating Funds 
CI. 4: Carnegie Library - Delegation from the Downtown 

Eastside Residents' Association 

The Council took action as follows: 
Clauses 1 & 2 . 

MOVED by Aid. Marzari 

THAT the recommendation of the Committee contained in clause 1, 
be approved, and clause 2 be received for information. 

- CARRIED UNANIMOUSLY 

Brock House Society - Request 
for Interim Operating Funds 
(Clause 3) 

MOVED by Aid. Bird 

THAT this clause in the Committee's report be deferred to the 
next regular meeting of Council. 

- CARRIED 

(Aid. Bowers opposed) 


Carnegie Library - Delegation from 

the Downtown Eastside Residents' Association 

(Clause 4) 

MOVED by Aid. Marzari 

THAT this clause in the Committee's report be received for 
information . 

- CARRIED UNANIMOUSLY 

V. Part Report of Standing Committee 
on Finance and Administration, 
December 11, 1975. 

1976 Capital Program on 
'Pay As you Go' Basis. 
(Clause 1) 

MOVED by Aid. Volrich 

THAT recommendations (a) (b) (c) (d) (f) and (g) of the Committee 
contained on this report be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Volrich 

THAT recommendation (e) of the Committee, contained in this 
report, be approved. 

' - (carried) 
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STANDING COMMITTEES & OTHER REPORTS (Cont'd) 


Part Report of Standing Committee on 
Finanace and Administration. 
(December 11, 1975) (Cont'd) 

1976 Capital Program on 
'Pay as you Go' Basis. 
(Clause 1) (Cont'd) 

MOVED by Aid. Marzari 

THAT recommendation (e) of the Committee be deferred for 
consideration at the first regular meeting of Council in January, 
1976, and the City Manager submit a report detailing a number of 
engineering items considered by the Special Committee, with specific 
reference to lane paving, street lighting undergrounding and other 
items . 

- LOST 

(Aid. Bird, Bowers, Kennedy, Sweeney and Volrich opposed) 

The motion to defer having lost, the motion by Alderman 
Volrich was put and CARRIED. 

(Aid. Harcourt, Marzari and Rankin opposed) 

Reference was made to a letter received this day from the 
Park Board on Champlain Heights Park and Recreation Developments 
informing of the following resolution of the Park Board: 

"THAT the Board express great concern to 
City Council about lack of parks and 
recreation facilities in the Champlain 
Heights area to serve the existing residents, 
as the City is the developer and should 
set a good example . " 

MOVED by Aid . Sweeney 

THAT the letter from the Park Board, dated December 16, 1975 
be received and referred to the Special Meeting of Council on 
Champlain Heights. 

- CARRIED UNANIMOUSLY 


VII. Report of Committee of Officials 
December 12, 1975 . 


Illegal Suites - 
Hardship Cases . 

The Special Committee of Officials re illegal Suites - Hardship 
Cases submitted the following report, under date of December 12, 1975 

"The Committee of Officials has considered the following requests 
under the policy established by Council concerning Illegal Suites - 
Hardship Cases, and reports as follows: 

(a) The following applications recommended for approval by the 
Sub-Coimnittee be approved : 

Veronica Chu (owner) , 11 East 19th Avenue 

Marijan & Theresa Bejtovic (owners) , 546 S. Kamloops Street 

Santi Kaur (tenant) , 787 East 53rd Avenue 

Arthur Claude Ostrom (tenant) , 2569 Pandora Street 

Deborah M. Joe (tenant) , 2210 Victoria Drive 

Theresa M. Leslie (tenant) , 5088 Moss Street 

Florence B. Jensen (tenant) , 2116 Parker Street 

Susan Paquette (tenant), 2796 East 14th Avenue Cont'd.. 
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Report of Committee of Officials 
December 12, 1975 (Cont'd) 


Illegal Suites - 
Hardship Cases (Cont'd) 


(b) the following applications be approved for one year frort; 
the date of this Resolution: 


Harbhajan Singh Parmar (tenant) , 3444 East 28th Avenue 
Josefina E. Ventura (tenant) , 3196 East 8th Avenue 
Deborah Jane Johnston (tenant) , 2980 Waterloo Street 
Carol E. Dohan (tenant) , 2980 Waterloo Street 
Mr. R. J. Wilson (owner) , 520 East 56th Avenue 
Ingrid Ann Currey (tenant) , 2911 West 34th Avenue 
Wai Sun Yeung Chan (tenant) , 4524 Harriet Street 
Ahmed Ahmed (tenant) , 941 Ringwood Avenue 
Dale Berger (tenant) , 505 West 63rd Avenue 
Siu Hung Leung (tenant) , 1425 East 18th Avenue 

(c) the following applications be approved for six months from 
the date of this Resolution: 


John Ntais (owner) , 2304 Stephens Street 

Sohan Singh Kooner (owner) , 361 West 18th Avenue 

(d) in respect to the above mentioned, the City Building 
Inspector be instructed to withhold enforcement action and 
to carry out the policy as adopted by Council on December 
17, 1963, and as amended by Council on November 10, 1964." 

(e) the following applications be not approved: 

Bruno & Luciana Porcellato (tenants) , 2810 Kitchener Street 

Avinoam Sharabi (owner) , 317 West 22nd Avenue 

Kul Jeet Gill (owner) , 3627 East 46th Avenue 

Luis Baptista Pereira (owner) , 3409 East 25th Avenue 

MOVED by Aid. Bowers 

THAT recommendations (a) (b) (c) and (d) of the Committee 
be approved: 

FURTHER THAT the following applications be not approved: 

Bruno & Luciana Porcellato (tenants) , 2810 Kitchener Street, 
Avinoam Sharabi (owner), 317 West 22nd Avenue, 

AND FURTHER THAT the following be granted a one-year extension 
from the date of this resolution: 

Kul Jeet Gill (owner) , 3627 East 46th Avenue, 

Luis Baptista Pereira (owner), 3409 East 25th Avenue. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Sweeney 

THAT the City Manager review the feasibility of dealing with 
Illegal Suites - Hardship Cases administratively, with applicants 
having the right of appeal to Council, for report back at an early 
date . 

- CARRIED UNANIMOUSLY 
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STANDING COMMITTEE & OTHER REPORTS (Cont'd) 

VIII. Part Report of Standing Committee 
on Finance and Administration 
December 11, 1975 . 


The Council considered this report which contains two clauses, 
identified as follows: 

Cl . 1. Strathcona Community Centre Extension, 
Cl . 2. Development Permit Board - Budget in Advance 
of 1976, Plus 1975 Budget. 

The Council took action as follows: 

Clauses 1 and 2 . 

MOVED by Aid. Volrich 

THAT the recommendations of the Committee, contained in clauses 
1 and 2 of this report, be approved. 

- CARRIED UNANIMOUSLY 


G.V.R.D. Matters 

Council was advised that there were no matters to be considered 
with respect to the G.V.R.D. meeting to be held on Wednesday, 
December 17, 1975. 


RISE FROM COMMITTEE OF THE WHOLE 

MOVED by Aid. Bowers 

That the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

ADOPTION OF REPORT OF COMMITTEE OF THE WHOLE 

MOVED by Aid. Bowers 
SECONDED by Aid . Sweeney 

THAT the report of the Committee of the Whole be adopted . 

- CARRIED UNANIMOUSLY 

BY-LAWS 

1. BY-LAW TO AMEND BY-LAW No -4848, 
BEING THE WATER WORKS BY-LAW. 

MOVED by Aid. Volrich 
SECONDED by Aid. Kennedy 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments it was 

MOVED by Aid. Volrich 
SECONDED by Aid. Kennedy 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 
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BY-LAWS (Cont'd) 

2. BY-LAW TO AMEND BY-LAW No. 3575 

BEING THE ZONING AND DEVELOPMENT 

BY-LAW. 

(N/S Prior S't. Between Gore Avenue 
and Road West of Main Street: 
Crown Lease Land South of Revised 
Harbour Headline: 

S/S Beach Ave. between Thurlow St. 
and Burrard Bridge.) 

MOVED by Aid. Harcourt 
SECONDED by Aid . Marzari 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

I MOVED by Aid . Harcourt 
j SECONDED by Aid. Marzari 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


3. BY-LAW TO AMEND BY-LAW No. 3575 
BEING THE ZONING AND DEVELOPMENT 

BY-LAW. 

(Area bounded by Beach Ave. Burrard 
Street, Pacific Street and Homer St.) 

MOVED by Aid . Harcourt 
SECONDED by Aid. Marzari 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid . Harcourt 
SECONDED by Aid. Marzari 

THAT the By-law be given second and third readings and the 
i Mayor and City Clerk be authorized to sign and seal the By-law. 


- CARRIED UNANIMOULSY 
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BY-LAWS (Cont'd) 

4. BY-LAW TO AMEND BY-LAW No. 3575 
BEING THE ZONING AND DEVELOPMENT 

BY-LAW. 

(Coal Harbour) 

MOVED by Aid. Bowers 
SECONDED by Aid. Harcourt 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Bowers 
SECONDED by Aid . Harcourt 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


5. BY-LAW TO AMEND BY-LAW No. 3575 
BEING THE ZONING AND DEVELOPMENT 

BY-LAW. 

(S/E Corner of Venables and 
Renfrew Streets) 

MOVED by Aid. Harcourt 
SECONDED by Aid. Marzari 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Harcourt 
SECONDED by Aid. Marzari 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

(Aldermen Boyce, Kennedy & Volrich were 
excused from voting on this By-law) 

6. BY-LAW TO AMEND BY-LAW No. 3575 
BEING THE ZONING AND DEVELOPMENT 

BY-LAW. 

(N/E Corner of Semlin Drive and 

Franklin Street) 

MOVED by Aid. Harcourt 
SECONDED by Aid. Marzari 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 


(Cont 'd) 
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MOTIONS (cont'd) 

Closing and Stopping Up (portion of lane, 
North of School Avenue, East of Rupert Street) 
(cont 'd .) 


THEREFORE BE IT RESOLVED THAT all that portion of lane, 
dedicated by the deposit of Plan 12817, be closed, stopped up and 
conveyed to the owner of the abutting south 115 feet of Lot "C". 
except Parcel "X" (Reference Plan 416), Block 16, District Lot 37, 
Group 1, New Westminster District, Plan 1781; said portion of lane 
more particularly described as follows: 

Commencing at the north westerly corner of said portion of 
the south 115 feet of Lot "C"; 

Thence N 29° 35' 40" E 34,84 feet, more or less, following 
in the production northerly of the westerly limit of said 
portion of the south 115 feet of Lot "C" to intersection with 
the production westerly of the northerly limit of Lot 3, said 
Block 16, Plan 12817; 

Thence S 75° 46' 40" E 37,85 feet, more or less, following 
in the said production westerly of the northerly limit of 
said Lot 3 to the north westerly corner of said Lot 3; 

Thence S 29° 29' 20" W 45,10 feet, more or less, following 
in the westerly limit of said Lot 3 to the north easterly 
corner of said portion of the south 115 feet of Lot "C"; 

Thence N 60° 03' 30" W 36,59 feet, more or less, following 
in the northerly limit of the said portion of the south 
115 feet of Lot "C"; 

The same as shown outlined red on a plan prepared by 
Adam Burhoe, B,C,L.S,, dated the 24th day of May, 1968, and 
marginally numbered LF 4078, a print of which is hereto 
attached , 

AND BE IT FURTHER RESOLVED that the said closed lane be 
consolidated with the abutting land to form one parcel, 

- CARRIED 

3, Establishment of Lands for Highway Purposes 

(South of 19th Avenue, West of Marshall Street ) 

MOVED by Aid, Sweeney, 
SECONDED by Aid, Bird, 

THAT WHEREAS the City of Vancouver is the registered owner of 
the hereinafter described lands; 

AND WHEREAS it is deemed expedient and in the public interest 
to establish the hereinafter described lands for highway purposes; 

BE IT RESOLVED that the following City-owned lands more 
particularly described as: 

the lane between Lots 13 to 16, Block 17 and 18 
district Lot 195, Group 1, N,W.D, Plan 2002 

be, and the same are, hereby established for highway purposes and 
declared to form portions of highways. 


- CARRIED 
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BY-LAWS (Cont'd) 

BY-LAW TO AMEND BY-LAW No. 35 75 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW. (Cont'd) 

There being no amendments, it was 

MOVED by Aid, Harcourt 
SECONDED by Aid, Marzari 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law, 

- CARRIED UNANIMOUSLY 


7, BY-LAW TO AMEND BY-LAW No. 3 5 75 

BEING THE ZONING AND DEVELOPMENT 

BY-LAW, 

(E/S Semlin Drive between Triumph 
Street and lane south of Pandora St,) 

MOVED by Aid, Harcourt 
SECONDED by Aid, Sweeney 

THAT the By-law be introduced and read a first time, 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid , Harcourt 
SECONDED by Aid, Sweeney 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law, 

- CARRIED UNANIMOUSLY 


8, BY-LAW TO AMEND BY-LAW No. 4299 

BEING THE VEHICLES FOR HIRE BY-LAW, 
(Increase in Taxi Rates) 

MOVED by Aid, Marzari 
SECONDED by Aid, Sweeney 

THAT the By-law be introduced and read a first time, 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid, Marzari 
SECONDED by Aid, Sweeney 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law, 


- CARRIED UNANIMOUSLY 
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NOTICE OF MOTION 

Alderman Volrich submitted the following Notice of Motion, 
which was recognized by the Chair: 

Sunday Closing 

MOVED by Aid. Volrich 

COMMENT: When this matter was first brought before Council I 
believe that some members of Council declined to approve my 
previous motion because of the desire to have more information 
on the facts and implications. These will be presented when 
the following motion is considered. The practice of opening 
on Sundays is now becoming more widespread, more and more retail 
outlets are advertising openings and sales on Sundays. I believe 
that unless this practice is stopped now, it may soon get out of 
hand . A great many people have expressed support for some action 
on the part of Council. On the matter of principle I believe 
that this practice is against the spirit and meaning of Sunday. 

THEREFORE BE IT RESOLVED AS FOLLOWS: 

1. THAT the Director of Legal Services be requested to 

consider amendments or revisions to the "Shops Closing 
By-law" to provide for the closing of shops on Sundays, 
with the following provisions: 

(a) "Shops" be defined similarly as in the Municipal 
Act - that is, excluding shops being open for 
various types of specified business. 

(b) The Council to be empowered to add to these 
exemptions as it may decide, including the 
exemption of a specific area. 

2. IF the Director of Legal Services considers that a by-law 
amendment or revision may not be effective or valid, he 

be requested to consult with the Attorney General in order 
to bring about such Charter amendments or other separate 
legislation as may be appropriate to remedy the situation. 

3. THAT the Attorney General be requested to approve "flats" 
to prosecute those retail stores which are presently 
opening on Sundays in violation of the Lord's Day Act. 

(Notice) 


The Council recessed at approximately 5.25 p.m. 
to reconvene in the Council Chamber at 7.30 p.m. 
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The Council reconvened in Open Session in the Council 
Chamber at 7.3 p.m. with the following members present. 


PRESENT : 


Alderman Rankin (Deputy Mayor) 
Aldermen Bird, Bowers, Harcourt, 

Kennedy, Marzari and Volrich 


ABSENT : 


Mayor Phillips (Civic Business) 
Alderman Boyce (111) * 
Alderman Cowie (Leave of Absence) 
Alderman Sweeney (Arrived for the last item) 


UNFINISHED BUSINESS AND DELEGATIONS 


Vancouver Community College Council - 
Development Permit 

Council, on December 9, 1975, approved a delegation from 
representatives from the Vancouver Community College council on 
this matter . 

Before Council for consideration was a report from the City 
Manager, under date of December 15, 1975, giving the reasons for the 
required minimum of 560 parking spaces on the proposed site at 2780 
East Broadway. 

Dr. Oberlander pleaded the case for the Vancouver Community 
College Council with respect to a reduction in the required number 
of parking spaces for this new development. By means of maps 

he argued the college's position that 237 parking spaces would 
adequately serve this new facility. He further stated that the 
number of parking spaces currently used by programs of the King 
Edward Campus is approximately 250. In addition the programs at 
the new facility would be spread over a period from 8.00 a.m. to 
10.00 p.m. and, therefore, there would be less concentration of 
students at any one time than at the Langara Campus . 

The Director of Planning briefly outlined his department's 
position in this matter. 

MOVED by Aid. Bowers 
SECONDED by Aid. Marzari 

THAT the Director of Planning be instructed to process the 
Development Permit Application No. 71895 - 2780 East Broadway, 
subject to the facility containing a parking structure which would 
immediately provide 237 parking spaces: 

FURTHER THAT the Vancouver Community College Council undertake 
to increase the structure to provide a maximum of 560 parking spaces 
at a later date, if proven necessary , and that the structure be so 
designed to permit this expansion. 


MOVED by Aid. Harcourt (in amendment) 
SECONDED by Aid. Bird 

THAT the figure of "237" in Alderman Bowers' motion be struck, 
and the figure of "350" inserted in lieu thereof. 


- (amended) 


- CARRIED 


(Alderman Bowers opposed) 


The amendment having carried, the motion of Alderman Bowers, 
as amended was put and CARRIED UNANIMOUSLY 
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UNFINISHED BUSINESS & DELEGATIONS (Cont ' d) 

Sale of Property - 
1530 West 8th Avenue. 

City Council, on December 9, 1975, when considering the 
following Manager's report dated December 5, 1975, approved a 
recommendation from the Mayor that the City re-submit a call for 
tenders on the property at 1530 West 8th Avenue: 

" Sale of Properties 

The Supervisor of Property and Insurance reports as follows: 

"Offers to purchase Lot 4, Sub. 4 to 8, Block 330, D.L. 526 
Plan 8781, known as 1530 West 8th Avenue were received by the 
City Clerk as a result of the City's call for tenders, and were 
opened in public on November 24, 1975. 

RECOMMENDED That the following offer to purchase be accepted and 
approved under the terms and conditions set down by Council, being 
the highest offer received, and that the net proceeds of the sale 
Ijg credited to Supplemental Capital Budget to help defray the 
ex[)enditures incurred in acquiring the new Health Building. 

ma:/e purchase pric e terms 

Porte Realty for $675,000.00 Cash 

F.C. Turf Ltd. 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Property and Insurance be approved." 

Appearing before Council this evening were Mr. C. Diamond, 
representing B.C. Turf Ltd., and Mr. H. Porte of Porte Realty Ltd., 
both of whom submitted briefs. Both briefs urged Council not to 
re-tender and to accept the recommendation of the city Manager that 
Porte Realty's offer to purchase as set out above, be accepted. 

Mr. Hilton, representing A.E. Le Page, who requested that 
this property be re-tendered, outlined the reasons for his company's 
request. He stated his company was under the impression that 
tenders would not be called on this property until December 15, 1975 
and that they were not aware of the tender call for November 24, 1975. 

The Deputy Supervisor of Property and Insurance advised that, 
due to the length of the postal strike the tender date was changed 
to November 24, 1975. As a result of this, all known interested 
parties were notified by phone and by letter where possible of the 
change in tender date . The Property and Insurance Department have 
on record that they advised A.E. Le Page of the changed date. 

MOVED by Aid. Bowers 
SECONDED by Aid. Bird 

THAT Council rescind its motion of December 9, 1975, that the 
City re-submit a call for tenders on this property at 153 West 8th 
Avenue : 

FURTHER THAT the offer by Porte Realty Ltd., to purchase 
the property at 1530 West 8th Avenue for $675,000, be accepted. 


(Aid. Rankin opposed) 


- CARRIED BY THE 

REQUIRED MAJORITY. 
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CITY MANAGER'S REPORT AND DELEGAT I ONS 


3. Oakridge: Ingress/ 
Egress Changes 

Under date of December 4, 1975, the City Manager submitted 
the following report of the City Engineer on Oakridge Ingress/Egre 
Changes : 

The City Engineer reports as follows: 

"In response to a request from the Mayor, the following report provide; 
information about the changed ingress/egress to the Oakridge Shopping Centre. 

BACKGROUND 

By letter dated December 18, 1973, the Principal of the Annie B. 
Jamieson School sent in a petition signed by approximately 300 residents in 
the Oakridge area concerning traffic conditions on Tisdall Street stating: 
'It is the opinion of many of the residents that if 45th Avenue were blocked 
off at Tisdall Street, the vehicular flow would be decidedly decreased'. 

Appendix 1 illustrates the Oakridge area, school and the original 
ingress/egress system serving Oakridge. 

In May, 1974, a report (Appendix 2) was submitted to the Official 
Traffic Commission giving background about the traffic situation and discussing 
alternative solutions. Traffic volumes on Tisdall were significantly higher 
than on a normal residential street. Traffic counts at the time indicated that 
Tisdall Street was carrying approximately of the Oakridge-oriented traffic 
and at extreme peak periods, volumes reached 900 vehicles per hour (2-way) . 
OTC approved the report in principle (closure of entrances/exits on 45th and 
construction of a new entrance on Cambie) and requested that the City Engineer 
write to the residents in the vicinity of 45th Avenue (in the Oakridge area) 
to deteirmine if there was any objection to the closure of the two westerly 
crossings on 45th Avenue. 

Approximately 500 questionnaires were distributed in the area bounded 
by 45th, Cambie, the lane north of 49th and the lane east of Oak. The response 
to the questionnaire was: 143 in favour of closure; 56 against closure. 

The OTC reaffirmed approval of the changes and the OTC report was 
considered by Council in January, 1975. When the report was considered, dele- 
gations were heard in favour of and against the changes. Council approved the 
OTC report. 

Following the Council approval. Woodward's submitted two alternative 
treatments through the Mayor's office. One alternative was rejected by the 
Engineering Department and the other was modified and referred back to Woodward's 
for their consideration. This revised plan was agreed to by Woodward's and the 
City Engineering Department in June, 1975. This required work by the City on 
Cambie Street and 45th Avenue and work by Woodward's on the new entrance on 
Cambie Street and the new entrance/exit on 45th Avenue. 

The City's work was started on August 12, 1975 and completed on 
September 15, 1975. The westerly entrance/exit on 45th Avenue was closed on 
October 28, 1975. Because Woodward's had not completed their construction 
work, the new entrance/exit was not opened and the original easterly entrance/ 
exit closed until early in November, 1975. 

TRAFFIC CONDITIONS 

Following the changes, traffic conditions have been monitored and 
traffic counts have been done on a regular shopping day and a $1.49 day. 

Immediately following the changes, Oakridge customers who had been 
using the Tisdall/45th route continued to use the route, resulting in confusion, 
frustration and many illegal turns as they attempted to get into Oakridge. As 
more and more drivers became familiar with the changes, traffic patterns have 
revised and the major problems of the first few days have disappeared. 


Cent 
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Oakridge : Ingress/ 
Egress Changes (Cont'd) 

Appendix 3 illustrates traffic counts taken in March, 1975 (before 
changes) and November, 1975 (after changes), and December, 1975 ($1.49 day). 

Observations during the day and in the p.m. rush hour show that some 
delay is being experienced by motorists using the 45th Avenue entrance/exits, 
however, traffic conditions at the new entrance north of 45th Avenue are rela- 
tively free flow with no delays. The traffic counts in Appendix 3 show the 
northerly Cambie exit is being under-utilized and the rerouting of traffic 
from the 45th Avenue left-turn slot to the northerly one would ease conditions 
somewhat. 

The 45th Avenue intersection is further complicated in that all normal 
intersection movements take place there as well as the movements in and out of 
Oakridge. 

The December, 1975 count was done on a $1.49 day and indicated minor 
problems at the other Oakridge access points, but delays of three to 
four minutes on 45th Avenue exiting Oakridge. Such delay is equivalent to 
the southbound rush hour delay on the Cambie Bridge and is not considered a 
serious situation at that time of day. 

Numerous complaints have been received about extreme congestion within 
the Oakridge parking lot on Saturdays. Such congestion is a product of increased 
shopping activity because of the pre-Christmas period and the loss of one exit 
(westerly exit on 45th Avenue). In general, it can be expected that there will 
be certain times at all major traffic generators (PNE, ferries to Vancouver 
Island, Stanley Park, etc.) when delays and congestion of varying degrees are 
experienced. A major shopping centre such as Oakridge is no exception. Access 
changes will be disruptive and confusing to users affected until such time as 
new patterns emerge and the users reorient and adjust to the new situation. 

COMPLAINTS 

Since the changes, approximately 60 people have telephoned complaining 
about the changes. The complaints were either about specific aspects of the new 
arrangements, or about 'Why the changes?', 'Is it permanent?', etc. stating they 
wished the 45th Avenue entrance/exits re-opened. Petitions with almost 2000 names 
have been received. 

ADDITIONAL MODIFICATIONS 

Traffic counts and observations show that the new northerly entrance 
on Cambie Street is under-utilized, possibly because many Oakridge users are 
not aware of this entrance. Advisory signing will be installed to help re- 
distribute traffic from the 45th Avenue route. 

IMPACT ON TISDALL STREET 

As noted on the traffic counts, there is a high percentage of illegal 
turns being made at the 45th Avenue entrance resulting in Oakridge traffic con- 
tinuing to use 45th/Tisdall. Even with the illegal turns, volumes on Tisdall 
have been reduced substantially. A sample count during lunch hour indicates 
a reduction of over 60%. 

SUMMARY 


The changes to the entrances and exits at Oakridge Shopping Centre 
from 45th Avenue were made in response to numerous requests, petitions and 
delegations from residents in the vicinity of the Centre. The City survey 
of residents in the vicinity, carried out at the instruction of the OTC, 
showed a majority in favour of the changes. From the traffic engineering 
point of view, volumes as high as 900 vehicles in one hour constitute a 
severe nuisance and a hazard to the citizens of Tisdall Street, which is a 
local, residential street and is not designed to carry such volumes. The 
changes to Oakridge have remedied this situation markedly. 


Cont 'd 
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CITY MANAGER'S REPORT AND DELEGATIONS (Cont'd) 

Oakridge: Ingress/ 
Egress Changes. (Cont'd) 

The changes have inconvenienced some shoppers at Oakridge. This 
fact was recognized at the time Council made the decision to proceed with the 
changes to the entrances and exits. Nothing has changed since then. A number 
of shoppers were, and continue to be, opposed to the changes. The convenience 
of some of the shoppers must, therefore, be weighed against the safety and the 
nuisance to residents in the immediate vicinity. The changes that were made, 
in our opinion, constitute the best compromise between these two opposing 
desires . " 

The City Manager submits the report of the City Engineer to Council 
for INFORMATION. 


Mr. R. Gascoyne, Assistant City Engineer - Traffic and Transportation, 
reviewed the report for the information of Council, following which 
representations were heard from the following: 

Mr. MacLaren, representing Woodwards Stores Ltd., and the 
Oakridge Merchants' Association, stated that business at the shopping 
centre has been affected by the closure, and all tenants of the centre 
are very concerned at this loss of revenue. Mr. McLaren referred 
to a petition containing a number of signatures urging the re-opening 
of the South-west entrance and exit to the centre, on 45th Avenue. 

The following also addressed Council in support of the re-opening 
of the south-west exit on 45th Avenue. 

Mr. Flavelle - Purdy ' s Chocolates. 

Mr. K. Rymer . - Resident. 

Mr. M. McCuish. - Resident. 

Mr. K. Ridley. - Resident. 

Mr. J. Wilson. - Resident. 

Mrs. Swartz. - Resident. 

Mr. A. Nobleman. - Resident. 

Mr. F. Turnbull. - Resident. 

Mr. J. Rose. - Resident. 

Ann Lyman. - Resident. 

Mr. B. Rummie. - Watson Meats (Co-owner) 

Owner of the Heather Shop. 

Two other residents of the area. 

Mr. McComber, representing a number of residents on Tisdall 
Street, spoke in support of the statements in the City Manager's 
report and asked Council to give the new traffic patterns to and 
from Oakridge a fair trial before deciding to again change them. 

During the hearing of the above representations 
Alderman Marzari left the meeting and Alderman 
Sweeney arrived. 


Staff Sergeant Campbell, Traffic Section, Police Department, 
introduced Corporal Brown who reported on the current traffic 
situation at the Oakridge Shopping Centre. Corporal Brown advised 
that at the present time, traffic on 45th Avenue in the vicinity of 
Ash and Cambie Streets particularly, is extremely chaotic and 
hazardous. For the past while he has had two men on traffic duty 
in the evening and on weekends . He did agree that the re-opening 
of this entrance and exit would certainly alleviate the current traffic 
oroblems on 45th Avenue, in the vicinity of Ash and Cambie Street. 
However, he suggested that the changes be monitored for a few months 
to allow people to get used to them before any decision is made with 
respect to re-opening the south-west^entrance and exit on 45th Avenue. 

'-i;^ f. '4^ Cont'd.... 
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CITY MANAGER'S REPORT AND DELEGATIONS (cont'd) 


Oakridge: Ingress/ 
Egress Changes (cont'd) 

MOVED by Aid. Kennedy, 
SECONDED by Aid. Bird, 

THAT Woodwards Department Stores be given authority to 
immediately re-open the south-west entrance and exit on 45th 
Avenue . 


MOVED by Aid. Harcourt, 
SECONDED by Aid. Bowers, 

THAT consideration of the traffic situation at Oakridge be 
deferred for two months to permit the City Engineer to monitor the 
traffic situation, and report back to Council the affect on traffic 
of the changes to the entrances and exits at Oakridge. 


The foregoing are Minutes of the Regular Council Meeting 
of December 16, 1975, adopted on January 6, 1976. 


- (not put) 


- CARRIED 


(Aldermen Bird, Kennedy and Sweeney opposed) 


The Council adjourned at 10:30 p.m. 




CITY CLERK 


Manager's Report, December 12, 1975 (WORKS - 1) 


WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 

RECOMMENDATIONS ; 

1. Closure of 3rd Avenue, 4th Avenue and the Lane South of 3rd Avenue, 

all lying between Skeena Street and the Trans-Canada Highway - Blocks 106, 
107 & 108, Section 28, T.H.S.L. 


The City Engineer reports as follows: 

'On August 26, 1975, Council approved that a 5 acre site at the north- 
easterly corner of 5th Avenue and Skeena Street be advertised for 
sale. To create the 5 acre site it is necessary to close the street 
ends of 3rd Avenue, 4th Avenue and the Lane South of 3rd Avenue, all 
lying between Skeena Street and the Trans-Canada Highway, and subdivide 
these portions of highway with the abutting lands. These two streets 
and lane are surplus to the City's highvjay requirements. 

I RECOMMEND that all those portions of streets and lane outlined red 
and green respectively on plan marginally numbered LE 4267 be closed, 
stopped up, title taken thereto and subdivided with the abutting lands." 

The City Manager RECOMMENDS that the foregoing be approved. 

CMFC Grant for Storm Sewer Construction in Champlain Heights 
The City Engineer reports as follows: 

"CMHC announced new sewer financing policies in July of this year which 
provide benefits for storm sewer construction in previously undeveloped 
areas. Therefore, we have reviewed the possibility of CMHC financing 
for Champlain Heights sewer construction. It turns out that the rates 
CMHC offers are higher than those the City is able to obtain (10-3/4% 
vs. 10 h'/o) , so borrowing through CMHC is not desirable. However, CMHC 
does permit Municipalities to provide their own financing and receive 
forgiveness on the total eligible costs of projects. We estimate that 
the CMHC forgiveness grant will be in the order of $120,000 for Phase I 
of sewer construction in Champlain Heights. 

I RECOMMEND that we be authorized to submit an application to CMHC for 
a forgiveness grant for Champlain Heights Phase I sewer construction." 

The City Manager RECOMMENDS that the foregoing be approved. 


3. Tender No. 57-75-12 - Cast Iron Waterworks Fittings, 
Valves, Hydrants 

Tenders for the above were opened by the City Manager on October 14, 1975, 
and referred to the City Engineer and Purchasing Agent for report. The 
officials concerned report as follows: 


"The working copy of the tabulation is on file in the Purchasing Agent's 
Office. 

Funds for all purchases are provided in the Capital and Revenue Budgets. 

The 5% Provincial Sales Tax is in addition to all prices shown in the report 
and tabulation. 

Terminal City Iron Works Ltd. submitted the overall low bid (local content 
considered) for fittings and hydrants. Homco International Ltd. submitted 
a lower bid by approximately 35% for valves. 

The valves offered by Homco, which are manufactured in Taiwan, are not recomm- 
ended for the following reasons :- 


cont'd 
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1. The valves do not meet specifications in several areas, e.g., corrosion 
protection, stem, stem nut, seat ring and disc materials. 

2. Homco International Ltd. failed to submit the data specified in the 
tender, which is required to evaluate their product, and to determine 
if their valves meet or deviate from specifications, e.g., dimensional 
drawings submitted did not fully detail tolerances of all valves, types 
of joints, joint accessories, gaskets, lugs, bolts, etc. 


The City Engineer and Purchasing Agent RECOMMEND acceptance of the low bid 
meeting specifications from Terminal City Iron Works Ltd. for all items, at 
a total cost of $163,307.90 including a 4% special discount for the awarding 
of all items." 


The City Manager RECOMMENDS that the foregoing be approved. 
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Regular Council, August 25, 1970 , 

ENQUIRIES AND OTHER MATTERS 


46d 
12 


Alderman Linnell - 
Organization: Pacific 
Coast Ports 


distributed to members of Council a trans- 
cript of a statement by the Honourable 
Mr. Jamieson dealing with the proposed 
new organizational structure proposed by 
the Federal Government for the management 
of the Vancouver Harbour. She advised 
that the Port of Vancouver Development 
Committee has authorized the preparation 
of a brief commenting on the Federal 
Government's proposals. 


Alderman Phillips - 
Organization: Pacific 
Coast Ports 


enquired whether the brief referred to 
by Alderman Linnell will deal with 
municipal taxation of piers and wharfs. 


Alderman Calder - 
West End Apartment 
Tenants Association; 
Advertisement 


referred to an advertisement published 
in a local newspaper by the West End 
Apartment Tenants Assn. inviting people 
to express their views to Mayor Campbell 
about transients. He enquired what 
action Council would take concerning 
this type of advertising which he felt 
may be in contravention of Federal laws. 


Alderman Phillips - 
Police Foot Patrols 
Transients 


spoke to the matter raised by Alderman 
Calder and referred to the possibility 
of reintroducing police constables on 
foot patrol in the West End area. He 
commented further on the matter of 
travelling youth in the country and 
suggested that steps be taken through 
inter-governmental cooperation to reduce 
the suspected abuse of welfare payments 
by a portion of the travelling youth 
in the City. 


Alderman Wilson - 
Regional District 
Transportation Report 


advised that the report by the Regional 
District Transportation Committee on 
rapid transit and transportation generally 
will be ready very soon and he enquired 
whether the joint study being conducted 
by the City and B.C. Hydro will be ready 
at the same time. 


Alderman Bird - 
Tax Free American 
Municipal Bonds 


referred to the fact that he has again 
learned that municipalities in the United 
States can borrow money at about 6% 
interest because municipal bonds are 
free from Federal taxation and he asked 
the Mayor to continue to take this 
matter up with the C.F.M.M. 
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SOCIAL SERVICE & HEALTH MATTERS 

RECOMMENDATION 


1, Vancouver Community College Student 
Health Services Budget Approval 1975 


The Medical Health Officer reports as follows: 

"For four (4) years the Cl^y of Vancouver Health Department has oeen 
providing health services to the students at the Vancouver Community 
College, All services and supplies provided by the City are fully 
recov«rable from Vancouver Community College, Billings are done 
on a quarterly basis under recoverable account 68IO/4O2, 

This Department has been informed that $78,620,00 has been provided in 
the Provincial Department of Education budget for Student Health Services 
for tne fiscal year April 1, I975 to March 3I, I976, Copy of letter dated 
November 7, 1975, from Mr, L, Berg, Bursar, Vancouver Community College 
is attached. 

This Department has adjusted the Vancouver Community College budget to 
reflect the City's fiscal system of budgeting on a calendar basis. 
The sum of $58,965.00 has been reserved for the period April 1, 1975 
to December 31, 1975 and i.he balance of $19,655,00 will be carried over 
to form part of our I976 fiscal year i,e, January 1, I976 to March 3I, 
1976, 

The sum of $19,124.00 was recovered for services rendered to the Vancouver 
Community College for the period January 1, I975 to March 3I, 1975, 
This amount has been added to the above mentioned sum of $58,965,00 making 
a budgetary total of $78,089.00 for the period January 1, I975 to 
December 31, 1975. The amount of $78,089,00 has been allocated 
as follows: 


SALARIES 

Medical Health Officer 
Part - Time 68OI/4 

CH Nurses 2,6 Positions 
6801/10 

CH Nurses 2 Part-Time 

for (BTSD and BEST PROGRAMMES) 68OI/IO 

Psychologist 
Part-Time 68OI/5 

Orthoptist 
Part-Time 68OI/I 

Nutritionist 
Part-Time 6801/27 

Health Services Office Assistant 
(Full-Time) 68OI/I 

Student Aides 
Part-Time 


Fringe Benefits 
6801/23 

Car Allowances 


2,119.00 
34,981.00 

1,802.00 
11,759.00 

2,266.00 
500.00 

8,286.00 

298.00 
62,011.00 

7,4a.00 
160.00 
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Supplies, Equipment, 
Education Materials and 
Serviees 


1,400.00 


Administration and Overhead 


lOfo 


7,077.00 


TOTAL 


78,089.00 


All the above positions have been established by Council, 
Your Ifedical Health Officer recommends that: 

a) the budget as shown above be approved; 

b) billings continue on a quarterly basis," 


The Comptroller of Budgets reports as follows: 

The foregoing report of the City Medical Health Officer requests the approval, in 
retrospect, of the expenditures by the City to provide Health Services to the 
Vancouver Community College for the City's 1975 fiscal year. All of the costs 
incurred by the City in providing Health Services to the Vancouver Community 
College are recoverable from the Provincial Government. 

The foregoing report shows the various positions and services to be funded in, 
and charged against, a number of different appropriations as applicable. The 
costs are then recovered in full on a quarterly billing basis against account 
#6810/402 "Recovery of Costs Vancouver Community College". Recovery in this 
account is currently budgeted at $60,000, or $18,089 less than the total of the 
1975 budget recommended in the enclosed report. 

It is the recommendation of the Comptroller of Budgets that this report be 
recommended for approval as follows: 


a) That the Health Department budget with respect to the Vancouver Community 
College be approved at the total of $78,089.00 as requested, and that 
recovery of costs from the Vancouver Community College during the 1975 
fiscal year be increased from $60,000, by $18,089, to $78,089, with the 
Increase in recovery being transferred to Contingency Reserve. 

b) It is advised that, although the City presents the proposed budget to the 
Province in October of each year, for inclusion in the Provincial budget 
in the following April, the City does not receive confirmation of funding 
until much later, in this Instance November 7 of the operating year. 

It is therefore recommended that the City Medical Health Officer request 
the Provincial Government to provide confirmation of funding at the start 
of the Provincial fiscal year to enable the City to budget on a sound basis. 

c) That the Health Department be authorized to provide services to the Vancouver 
Community College for the period January 1, 1976 to March 31, 1976 to the 
total of $19,655 as currently funded by the Provincial Government for that 
period, considering the increased level of salaries and fringe benefits 
effective January 1, 1976. And further, that the Health Department include 

a detailed budget for the Health Services provided to the Vancouver 
Community College for the period January 1, 1976 to December 31, 1976, 
in the Health Department 1976 Revenue Budget Estimates. " 


The City Manager RECOMMENDS that the foregoing recommendations 
of the Comptroller of Budgets be approved. 
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BUILDING AND PLANNING MATTERS 


RECOMMENDATION 

1 . "Oceanic Plaza" Pedestrian Overpass to "Guinness Tower " 

The Director of Planning reports as follows: 

"At Council's regular meeting of May 28th, 1974, Council dealt with a 
report from the Board of Administration dated May 24, 1974, wherein 
the City Engineer recommended approval of a pedestrian overpass across 
Hastings Street between the proposed Oceanic Plaza and the existing 
Guinness Tower also owned by the same company. (For the Board of 
Administration report see Appendix #1) 

Council passed the following resolution: 

"THAT with the exception of (e) (i) dealing with rental, recommendation 
(a) to (e) of the Board of Administration contained in this clause, 
be approved, after adding the Director of Planning to recommendation 
(a) and rephrasing (e) (iii) to read as follows: 

"City to retain the right of one year's notice of cancellation 
if the structure is no longer in use or if removal is required 
by the City." 

In a motion that followed. Council passed a condition of approval re 
pedestrian overpass: 

"THAT rental be $1.00 per annum, subject to review of the width 
of the overpass by the Director of Planning for report back to 
Council with comments of the Design Panel " 

Prior to this date, the overall proposed scheme of development as 
delineated on the drawings which accompanied Development Permit 
application #62582 was given a recommendation for approval by the 
Urban Design Panel on March 4th, 1974. The Panel minutes (see 
appendix #2, attached) do not specifically mention the pedestrian 
overpass over Hastings Street but as it is part of the overall design 
it must be concluded that the Panel's recommendation embraced all 
of the proposed development shown on the drawings, including the 
design of the overpass. 

The Technical Planning Board on July 5th approved the Development 
Permit application including the design of the overpass and the 
indicated width of 12.17 ft., on the condition that: 

"AN agreement is to be first entered into to the satisfaction 
of the City Engineer and Corporation Counsel with respect to 
the proposed pedestrian overpass over Hastings Street, and 
the non-standard surface treatment to sidewalks or pavements 
on City Property." 

As a consequence the Development Permit was issued July 9th, 1974 
subject to, among others, the conditions above. 

On the same date, the Urban Design Panel, at Council's request, 

took another look at the pedestrian overpass and commented as follows: 

"1) It (the overpass) should be more of a feature and more 

strongly expressed and should possibly be widened to 20 feet. 

2) It should provide an easy transition from plaza to bridge 
surface so as to encourage its use and could include 
planting and seating arrangements. 

Unless the bridge is attractive, inviting and easy to use, 
it will serve no purpose." 

Continued on Page 2, 


MANAGER'S REPORT, December 12, 1975 


(BUILDING -2) 


Clause No. 1 Continued 


The contradiction between the Panel's earlier recommendation for approval 
and the one above should be attributed to the fact that when dealing 
with the project as a whole the Panel's main preoccupation was with the 
office tower and plaza and consequently the pedestrian overpass was not 
given the critical attention it received when it was dealt with separately. 

It is my opinion that the overpass should be as unobtrusive as possible 
and I therefore do not support the Urban Design Panel's suggesdo.. that 
it be widened to 20 feet. However, I do concur with the Panel's comment 
that the number of steps needed to connect the bridge deck with the 
plaza could discourage the use of the overpass. 

The City Engineer requires that the overpass maintain a minimum 18 feet 
clearance to accommodate trolley bus wires, which means that the bridge 
deck cannot be lowered. 

The Architect, after receiving the Design Panel's comments, submitted a 
revised design on August 7th, 1974 (Drawing A-30). This design indicates 
a reduction in the number of steps while at the same time maintaining the 
required 18' clearance at the centre of the span, giving the overpass a 
slight arc. The width has been kept at 12.17'. 

The City Engineer has no objection from an engineering standpoint to the 
structure as indicated on the revised drawing. 

RECOMMENDATION: THAT the design of the proposed overpass, as 

delineated on Drawing A-30 dated August 7, 1974 
be APPROVED." 

The City Manager RECOMMENDS that the recommendation of the Director of Planning 
be approved. 


CONSIDERATION 

2. Strathcona Renabil ita tion Project Expenses in 
Connection with Massey Award 


The Director of Planning reports as follows : 

"The Strathcona Rehabilitation Project received a Vincent Massey 
Award as one of a number of projects making a significant con- 
tribution to the amenity of urban life. The awards were pre- 
sented by the Governor-General in Ottawa on October 27, 1975. 

When arrangements for attendance at this ceremony were being 
made, it was ascertained that travel and accommodation expenses 
for one representative of the local area concerned would be 
paid by the Vincent Massey Awards organization. Mrs. Bessie 
Lee, Vice-President of the Strathcona Property 0\/ners and 
Tenants Association, attended and is seeking reim.bursenent of 
her expenses in this way. 

Subsequent to the making of these arrangements, Mr. T. Mesic, 
President of the Strathcona Property Ov/ners and Tenants Associa- 
tion, expressed a desire to attend and v;as advised through 
Central Mortgage and Housing Corporation that it was considered 
that his expenses might be chargeable to the Rehabilitation Pro- 
ject under costs relating to administration. The representatives 
of C.M.H.C. and the Province on the Strathcona Rehabilitation 
Committee have indicated that they are prepared to approve the 
charging of these costs in this way if the City is prepared to 
contribute 25% under the present cost-sharing arrangement. 


Continued on Page 3 . 
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The costs involved for travel, accoitunodation , and meals amount 
to $430.45. The City's share (25%) would be $107.61. 

It is RECOMMENDED that the City approve the sharing of the costs 
related to the attendance of Mr. Tom Mesic at the Massey Awards 
presentation on October 27, 1975, in the amount of $4 30.45, with 
the City's share being $107.61, the costs being charged to the 
administration costs of the Strathcona Rehabilitation Project." 

The City Manager submits the foregoing report for the CONSIDERATION 
of City Council. 


INFORMATION 

3. 7520 Gambia Street - Development Permit Application No. 71496 
Petition Filed by Neighbouring Property Owners 

The Director of Planning reports as follows: 

"A petition dated October 27, 1975 was filed, containing 26 signatures 
objecting to the development proposed at 7520 Cambie Street by Development 
Permit Application #71496. 

This development permit application was filed on behalf of the Flamingo 
Restaurant to use the vacant site as a parking area ancillary to the 
existing restaurant located immediately adjacent on the north. The site 
is located on the east side of Cambie Street between 59th and 60th Avenues. 
The subject site is in a RS-1 One Family Dwelling District and the adjoining 
restaurant site is in a C-1 Commercial District. 

The restaurant exists with the necessary permits and presently maintains the 
required off-street parking facilities. The development as proposed would 
have provided additional parking facilities. The remaining property in 
this block to the south of the subject site is zoned and developed as a 
RT-1 Two Family Dwelling District. 

History 

City Council at a Public Hearing on November 26, 1974 refused an application 

to rezone this site from a RS-1 One Family Dwelling District to a RT-2 Two 
Family Dwelling District. 

Present Situation 

The Director of Planning at his meeting of November 17, 1975 considered 
Development Permit Application #71496, after receiving a recommendation 
from the Development Permit Staff Committee, and subsequently the application 
was refused for the following reasons: 

"The proposed use is considered unsuitable in this location, having 
regard to the close proximity of the site to dwellings and to the 
objections received from neighbouring property owners." 

In the consideration of this application, 33 property owners were notified 
of the proposed development as a result of which the subject petition was 
submitted as well as two additional letters stating objection to the proposal." 


The City Manager submits the foregoing report for the INFORMATION of City Council. 


Continued on Page 4. 
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RECOMMENDATION 

4 . 2277 Kingsway - Self Serve Station - Gulf Oil 

The Director of Permits and Licenses reports as follows: 

"Gulf Oil Canada Limited have requested that Schedule 
"B" of the License Bylaw be amended to include their 
Self Serve Station, now under construction at 2277 
Kingsway. This Self Serve Station was approved on 
July 24, 1975, under Development Permit No. 70654 and 
replaces a conventional station. The new station 
will have four service bays. 


Gulf Oil presently have fifty-seven (57) service 
stations in the City and of this number eight (8) 
are Self Serve. The guideline established by City 
Council would permit Gulf Oil to have a maximum of 
nine (9) Self Serve Stations. 

It is recommended that Schedule "B" of the License 
Bylaw be amended to include the Gulf Oil Self Serve 
Station at 2277 Kingsway (Kingsway and Nanaimo) and 
the Director of Legal Services be requested to prepare 
the necessary Bylaw amendment." 

The City Manager RECOMMENDS that the foregoing report of the 
Director of Permits and Licenses be approved. 


INFORMATION 

5. Potential Housing Sites - 46th & Arlington and Walker & Copley 
The Director of Planning reports as follows: 


"A letter was received from Mr. Ron Allen with respect to Copley- 
Walker city-owned land and a petition v.'as received from the 
MacCorkLndale Area Committee with respect to the city-owned property 
at 46th and Arlington. This letter and petition are attached 
to this report. 

These communications were also sent to the various r^emberc of 
City Council. Information has been supplied to members of City 
Council on the matter by the Director of Planning and a response 
to Mr. Allen's letter has been forwarded by members of City Council. 

The two sites in question represent two out of seven sites that 
Council approved as potential housing sites. Staff was requested 
by the Housing Committee to conduct meetings in the various areas 
with a member of the Planning Department as Chairman and with a 
member of the Housing Committee and the Director of Planning 
also present. The objective of the meetings was to investigate 
the possibility of providing alternative forms of family housing 
on these particular sites. 

The reception with respect to both of these properties is 
reasonably well summarized in the attached communications 
received . 
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^he concerns range from inadequacy of services in the community 
to accommodate a higher density development, alternative uses 
for city lands and concern as to the scale and form of develop- 
ment and the social mix that is contemplated. 

It is the intention to have a further meeting in the two areas 
to answer some of the concerns of the communities involved. " 


The City Manager submits the foregoing report for the INFORMATION 
of City Council . 


RECOMMENDATION 

6 . Sign Application - 736 Main Street 

The Director of Planning and the Director of Permits & Licences report as 
follows : 

"1. BACKGROUND 

The above sign application is within the HA-1 (Chinatown Historic Area) 
zone or Special Area 'F' under the Sign By-law. The proposed sign does 
not presently meet the size requirements of the Sign By-law, as follows: 

Sign Type Size Proposed Area Max. Area Permitted by By-law 


Facia 4' x 20' 80 S.F. 50 S.F. 

Therefore, the Sign Administrator (Director of Permits & Licences) cannot 
issue the sign permit. 

However, the above application was referred to and considered by the 
Chinatown Historic Area Planning Committee on November 5, 1975. The 
Committee reconrnended APPROVAL of the application subject to some minor 
conditions, for the following reasons: 

A. The general type, character and location of the sign relates well 
to the architectural features of the building, and is a definite 
improvement to the existing situation. 

B. The building is located on the fringe of the HA-1 area, where a 
larger permitted sign area would not be inappropriate. 

2. SUMMARY 

The Chinatown Historic Area Planning Committee is in favour of this 
sign application being approved, subject to the following conditions: 

A. The existing 4' x 8' projecting sign to be removed. 

B. The height of the new facia sign to be reduced to a maximum of 
3' - 6". 

Although the sign application has been refused. City Council however, 
mav aoorove this sign aoDlicatlon under Section in of the Sinp Ry-law 
which states: 

"If a sign application has been refused or otherwise rejected, 
the applicant may appeal to the Council or body designated by 
Council, which, in the exercise of its discretion, may 
authorize the issuance of a permit. Any such decision shall 
be final and conclusive." 


Continued on Page 6, 
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Clause No. 6 Continued 


3. RECOMMENDATION : 

1. That City Council APPROVE this sign application, subject to the 
conditions outlined in (2) above." 

The City Manager RECOMMENDS that the report of the Director of Planning and 
Director of Permits & Licences be approved. 


RECOMMENDATION 

7 . Amendments to Building By-Law 4702 


The City Building Inspector reports as follows: 


"Since the adoption of the 1975 National Building Code on 
June 22, 1975, By-Law 1+^S5, a nixmber of problem areas have 
arisen which require amendments to the By-Law to improve 
understanding of some of the Building Code requirements and 
recent amendments suggested by the Associate Committee on the 
National Building Code. Some of these are: the meaning of the 
requirement for exits to be at or near grade; clarification of 
the requirement for the dispersal of the occupants in high 
occupant spaces in high buildings; the access to floor areas 
that a person must have at each fifth storey in high buildings, 
new code requirements to regulate the use of foam plastic in 
buildings, and others. 

Amendments are also needed, as recommended by the Fire Chief 
in respect to standpipe requirements so as to recognize past 
practice in the City which also affects fire fighting procedures, 
such as the installation in stairwells of the fire department 
hose connections; recognition of other systems than storage 
tanks at the top of buildings to maintain the pressure require- 
ments, recognition of the NFPA Standard 13, for the combined 
sprinkler and standpipe installations; and others. 

Changes are also suggested to more clearly delineate the powers 
of the Building By-Law Board of Appeal, such as on the decisions 
made by the Building Inspector for alterations to non-conforming 
buildings that amount to less than twice the assessed value of 
the building. 

Other proposed changes are suggested that are of an editorial 
nature or for clarity of intent. 

It is RECOMMENDED: 


The City Manager RECOMMENDS that the foregoing report of the City 
Building Inspector be approved . 


a) 


that this report be approved and 


b) 


that the Director of Legal Services be directed to 
prepare a By-Law to amend By-Law 4702 as outlined above. 


fOR COUNCIL ACTION SEE PAGE(S) /^^.I^, 
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FIRE & TRAFFIC MATTERS 

INFORMATION 

1. Soliciting for Charity on City Streets 
The Director of Permits and Licenses reports that: - 


"Members of the International Society for Krishna Conscious- 
ness Inc. (ISKCON) are soliciting funds on City Streets 
without approval of City Council. Such approval can only 
be granted by Council and the following is the policy 
established by Council: 


"THAT the Council of the City of Vancouver not 
approve any tag day in the City on public property, 
with the exception of the annual tag day held in 
support of the Poppy Fund, the Kinsmen Club of 
Vancouver's Apple Day, and the Greater Council of 
Lions Clubs' Carnation Day." 


In September, 1974, ISKCON applied for a license to solicit 
funds on City streets but failed to appear before Council 
on two occasions when arrangements were made for them to do 
so. 


Mr. Chatterton, the President of ISKCON, was notified on 
December 5, 1975, to cease the solicitations until approval 
of Council was obtained. This notice has not been complied 
with and members of ISKCON are still on the City streets, 
dressed as Santa Claus, passing out candy canes and request- 
ing donations. 


A letter was received on December 9, 1975, from the President 
of ISKCON requesting a license for their solicitation. A 
license has not been issued in view of the policy referred 
to above. 


The President of the ISKCON Society is aware that a Solicit- 
ing For Charity license is required in the City but still 
members of the Society proceed to solicit funds without 
approval . 


We have received complaints regarding their present campaign 
and past and we are proceeding to lay an information with the 
Crown Counsel in order to charge the individual members who 
are soliciting without a license. Charges have been laid 
in the past but the individual members involved had left the 
City before the summons could be delivered. 


Attached is a copy of the letter received from ISKCON and 
a copy of their financial statement for 1974." 


The City Manager submits the report of the Director of Permits 
and Licenses for Council's INFORMATION. 
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FINANCE OTTERS 

CONSIDERATION 
1 . Artists Gallery . 
The Director of Social Planning reports as follows: 

"On June 24,1975, Council approved the recommendations of the Standing Committee of 
Finance and Administration as follows: 

(a) The Director of Social Planning phase out the operation of the Artists Gallery 
under the auspices of the Social Planning Department and that he assist the 
Artists Gallery in establishing itself as a private, non-profit Cultural Society; 

(b) The Artists Gallery, when organized as a private, non-profit Society, continue its 
administrative responsibility for the City-owned collection in its possession; 

(c) The Director of Legal Services to prepare an agreement between the City and the 
Society to ensure the City's continued ownership and control of its art, valued 
at approximately $200,000; 

(d) That City Council approve funds in the amount of $15,528 to cover the cost of the 
operation from July 1, 1975 to December 31, 1975 as follows: 

( 1974 Rates ) 


Salary of Curator $210 x 31 weeks $6,510 

Assist.Curator ' s Salary 175 x 31 weeks 5,425 

Fringe Benefits - 10% 1,193 

Rent 300 x 6 1,800 

Utilities 30 x 6 180 

Telephone 20 x 6 120 

Material and Supplies 50 x 6 300 


$15,528 

I (e) Source of funding to be Contingency Reserve 

I 

The Artists Gallery is now in the process of becoming a registered non-profit society 
of British Columbia. A Board has been established; a constitution has been drawn and 
signed, and is at the Registrar's office in Victoria. 

In the interim, the City has received a LIP grant from the Federal Government in the 
amount of $67,500 for the continuance of the Artists Gallery programs. No civic share 
was requested in connection with the LIP program. 

The Curator of the Artists Gallery, Mrs. Frances Fitzgibbon has been receiving a civic 
salary of $252 per week but the funds provided through this LIP grant only covers 
$152 per week for this salary. 

In the normal course of events, the Artists' Gallery, as a non-profit Society, is 
expected to receive a grant from the Provincial Government and will also apply for a 
cultural grant from the Civic Government. However, these funds will not materialize 
until the end of April, 1976. Therefore there is a shortfall of $1,700 during the 
transition period that Mrs .Fitzgibbon continues to work as a civic employee. 


The Director of Social Planning RECOMMENDS: 

THAT a grant of $1,700 be approved in advance of the 1976 
budget to augment the presently approved LIP funding to 
bring the salary of the Curator of the Artists Gallery 
from $152 per week to $252 per week during the period 
January 1, 1976 to April 30, 1976. 

The City Manager submits the foregoing report of the Director of 
Social Planning for Council's CONSIDERATION. 


Cont'd. 
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ENQUIRIES AND OTHER MATTERS (cont'd) 

Alderman Adams - made several enquiries: 

Sundry Enquiries 

(a) What is the status of the Second 
Crossing? 

This was answered by Commissioner Ryan 
who said a report is being submitted 
to the Federal Government at this time 
on alternative methods of crossing the 
Inlet . 

(b) What is happening about the Four Seasons 
Hotel development? 

The Corporation Counsel replied the 
developers are expecting the approval 
of the National Harbours Board to the 
assignment of leases. 

(c) What is the situation with regard to 
innovative housing proposals for the 
South East Sector of the City. 

Commissioner Sutton Brown replied to 
the effect that the time for receiving 
proposals was extended to September 28. 


Alderman Sweeney - 
Vandalism : 

Prince of Wales School 


spoke to a case of vandalism at Prince 
of Wales School immediately adjacent 
to his home. In this instance a 
number of provocative persons painted 
obscene remarks over the school 
premises using supplies of paint left 
unattended by painters who are working 
at the school . 


NOTICE OF MOTION 

The following Notices of Motion were submitted and recognized 
by the Chair: 

1. City Services Outside of 
Regular Business Hours 


MOVED by Aid. Hardwick, 

THAT WHEREAS some City services must be maintained outside 
of regular business hours, such as health and pollution inspections, 
medical services, etc.; 


BE IT RESOLVED that the Board of Administration 
possibility of negotiating with the Unions to permit 
services to be available outside of regular hours. 


report on the 
necessary 


(notice) 
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2 . P.C. 402 Offer, C.M.R.: Legal Expenses . 


The Director of Legal Services reports as follows: 

"The following resolution of the Police Commission has been 
received from the Secretary of the Commission: 

'THAT the account of Guild, Yule, Schmitt, Lane & Murray 
in the amount of $750.00 for professional services ren- 
dered by Mr. G. L. Murray, Q.C. in defending Constable 
C.M.R. Offer on a charge of Common Assault on Mr. W. V7. 
Scott, be forwarded to City Council with a recommendation 
for payment under the provisions of Section 54 of the 
Police Act. ' 

P.C. Offer, in company with a fellow officer, stopped the 
complainant Scott and another on the night of October 16, 
1975 as they considered their actions suspect in a neigh- 
bourhood known for a number of break-ins. 

The circumstances surrounding this matter have been reported 
as follows: 

'Judge Wong, in reaching his decision, coanmented that 
during the trial he paid particular attention to the 
demeanour of the witnesses as they gave evidence. As 
a result, he came to the conclusion that the case 
rested on the credibility of the complainant, William 
Wallace Scott, and the accused. Constable Offer. 

The Judge found that Scott was, on the night in question, 
intoxicated, and that he was rightfully approached by 
the Constables and subsequently legally arrested. He 
described Scott as a "petulant and surly" young man who 
had exhibited a front of bravery, due to the amount of 
liquor he had had, which he might not have exhibited 
otherwise. 

Judge Wong further found that Scott was struck, once 
in the eye by Constable Offer. Scott's injuries to 
his lower lip were consistent with his having fallen 
to the gravel portion of the roadway. He did not 
believe that the Constable struck Scott six times 
in the mouth as stated by the complainant. 

The Judge further commented that it would have been 
preferred if the Constable could have subdued Scott 
by means other than those used, however, lie appreciated 
that policemen cannot always stop to consider the 
"niceties" of the situation when confronted with such 
a situation. 

He then referred again to the credibilit:y of the com- 
plainant and the accused, and found that the complainant 
had exaggerated, to the point where his evidence could 
not be believed. ' 

The account, when compared with similar previous occurrences, 
does not appear out of line. If taxed, I doubt that the 
Taxing Officer would reduce it. 

The above resolution is therefore submitted for Council's 
consideration. " 


The City Manager submits the foregoing report to Council for 
COiNJS I DERATION. 
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RE COM^E d DAT ION 

3 , Investment Matters (Various Funds) October 1975 . 

The Director of Finance reports as follows: 

"(a) Security Transactions during the month of October 1975. 
(b) Summary of Securities held by the General and Capital Accounts. 

SECURITY TRANSACTIONS DURING THE MONTH OF OCTOBER 1975 

. GENERAL AND CAPITAL ACCOUNT TRANSACTIONS (PURCHASES) 

Maturity Maturity Term Annual 

Type of Security Date Value Cost Days Yield % 

Chartered Bank Deposit Receipts and Government Notes 


Mercantile Bank of Canada Oct 9/75 $ 750,328.77 

Province of Ontario Oct 20/75 1,175,923.87 

Royal Bank of Canada Oct 21/75 1,000,821.92 

Mercantile Bank of Canada Nov 27/75 1,008,901.37 

Bank of Montreal Oct 23/75 1,000,136.99 

Bank of Montreal Oct 23/75 1,500,164.38 

Can. Imp. Bank of Commerce Oct 24/75 1,000,242.46 

Bank of Nova Scotia Nov 14/75 998,109.18 

Bank of Nova Scotia Oct 30/75 497,320.20 

Can. Imp. Bank of Conmerce Oct 30/75 496,678.35 

Royal Bank of Canada Nov 4/75' 991,870.69 

Bank of Nova Scotia Nov 4/75 499,671.83 

Banque Canadienne Nov 4/75 983,922.95 

National e 


$ 750,000.00 

2 

8.00 

1,174,524.09 

5 

8. 

70 

1,000,000.00 

4 

7 

50 

1,000,000.00 

38 

8. 

55 

1,000,000.00 

1 

5. 

00 

1,500,000.00 

1 

4. 

00 

1,000,000.00 

1 

8. 

85 

993,021.64 

22 

8. 

50 

496,510.82 

7 

8. 

50 

495,870.01 

7 

8. 

50 

990,717.12 

5 

8. 

50 

499,090.70 

5 

8. 

50 

982,771.90 

5 

8. 

55 

$11,882,506.28 





SINKING FUND TRANSACTIONS (PURCHASES) 

Maturity Maturity Term Yield 

Type of Security Date Value Price Cost Yrs/mos. % 

Debentures 


City of Van. 8.00% Apr 1/91 $ 5,000.00 81.00 $ 4,050.00 15/6 10.51 

Chartered Bank Deposit Receipts and Government Notes Term 

Days 

Toronto Dominion Bank Nov 3/75 $ 503,932.88 $ 500,000.00 33 8.70 
Bank of British 

Columbia Oct 2/75 2,500,000.00 2,499,327.50 1 9.82 

Provincial Bank of May 14/76 2,651,335.62 2,500,000.00 225 9.82 


Canada 


$5,660,268.50 $5.503.377.50 


CEMETERY PERPETUAL CARE FUND (PURCHASES) 

Debentures Term 

Yrs/mos , 


City of Van. 
City of Van. 
City of Van. 


8.125% 

5.75% 

6.00% 


Nov 1/82 
Oct 15/77 
June 15/80 


$ 3,000.00 
1,000.00 
2,000.00 

$ 6,000.00 


90.00 $ 2,700.00 7/0 10.17 
95.125 951.25 2/0 8.50 
87.10 1,742.00 4/8 9.50 


$ 5,393.25 


Cont'd. 
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Clause No. 3 Continued. 


SUMMARY OF SECURITIES HELD IN GENERAL & CAPITAL ACCOUNTS O NLY - AS AT 
OCTOBER 31/75 ~~ 


Type of Security 


Par or Maturity Value 


Cash or Book Value 


Short Term 


Chartered Bank Deposit Receipts 
and Government Notes 


$46.872.783.66 


$45.564.097. 11 


The City Manager RECOMMENDS that the report of the Director of 
Finance on Investment Matters (Various Funds) for October 1975 be 
approved. 


RECOmENDATION 

4 . Railway Spur Track across Kent Street South . 

The Director of Legal Services reports as follows: 

"Evans Products Company, Limited had the C.P.R, construct a railway 
spur track to service Lot B, Block 13, District Lot 322, Plan 5270 
(except the north 33 ft. thereof) . Because this spur track crossed 
Kent Street South, Evans Products on December 12, 1968 entered into 
a spur track agreement with the City pursuant to which the City 
authorized the construction of the track across Kent Street and at 
the same time Evans Products assumed all obligations in connection 
with installation, repair and removal of the track across the City 
street. Evans Products has now sold Lot B to Block Bros. Contractors 
Ltd. Unfortunately the spur track agreement with Evans Products 
did not provide that the covenants of Evans Products be secured by 
way of an indemnity agreement charging Lot B. And so the City 
presently has no agreement with Block Bros. The solicitors for 
Block Bros, have advised that Block Bros, are now prepared to 
enter into a fresh spur track agreement on the same terms as the 
agreement with Evans Products with the additional provision that 
the fresh agreement also provide for indemnification and that the 
indemnification provisions be secured as a lien against Lot B. 

It is RECOMMENDED that the City enter into a spur track agreement 
with Block Bros. Contractors Ltd. on terms similar to the spur 
track agreement with Evans Products Company, Limited and that this 
agreement provide that Block Bros, secure the performance of their 
covenants under the agreement by charging Lot B with a lien for 
performance of the agreement and the agreement otherwise to be 
to the satisfaction of the Director of Legal Services and the City 
Engineer . " 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Director of Legal Services be approved. 


Cont'd. 
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RECOMMENDATION 

5. Tender No. 12-76-1 - Uniforms and Raincoats - Policemen 
and Firemen. 


The Chief Constable, Fire Chief and Purchasing Agent report as follows: 

"Tenders for the subject tender were opened on December 8, 1975 and referred 
to the Chief Constable, Fire Chief and Purchasing Agent for tabulation and 
report. 

Funds for this purchase will be provided in the 1976 Revenue Budget. 
Two bids were received. 


RECOMMENDATION 

We recommend acceptance of the overall low bid, to meet specifications, sub- 
mitted by Gordon Campbell Ltd. for the supply of the 1976 Policemen's and 
Firemen's Uniforms, at an estimated cost of $149,671.30, plus 5% Provincial 
Sales Tax. These will be manufactured in Vancouver. The cloth is also 
manufactured in Vancouver by Gordon Campbell Ltd." 

The City Manager RECOMMENDS the report of the Chief Constable, Fire 
Chief and Purchasing Agent be approved subject to a contract 
satisfactory to the Corporation Council. 

f OR COUmi ACIiON SEE PAGEiSl.Aj^ZjL 
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PERSONNEL MATTERS 


RECOMMENDATION 

1. Personnel Regulation 253 - Travelling Expenses 

The Director of Personnel Services reports as follows: 

"I have revised Personnel Regulation 253 - Travelling Expenses 

(a) by clarifying 

- the reasons for which travel expenses will be paid - Section 1 (a) . 

- the authority required for undertaking travel to conduct general 
City business - Section 2 (a) . 

- rate limitations for transportation and accommodation - Sections 4 and 5. 

(b) by cross-referencing this regulation with Regulations 45 - Conferences 
and 248 - Training Activities - Section 2(b) and (c) . 

(c) by specifying the procedure for processing of travel expense claims 
(already in effect) - Section 1(b) and (c) . 

(d) by adding a procedure for periodically reviewing and revising Per Diem 
and Expense Allowances - Section 6. 

This revision has been made in collaboration with the Director of Finance 
who is in agreement with the proposed changes and additions. 

It is RECOMMENDED that the revised Regulation 253 - Travelling Expenses 
be approved." 

The City Manager RECOMMENDS that the foregoing recommendation of the Director 
of Personnel Services be approved. 
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PROPERTY MATTERS 

RECOMMENDATION 

1. The Vancouver Chinatown Housing Society 
Block 124, D.L 1^1, Plan 16O6O 
Situated: S/S Union Street between Campbell 
and Raymur Avenues 

The Supervisor of Property and Insurance reports as follows :- 

"On July 29th, City Council approved the sale of the westerly portion 
of blocks 97 and 98, D.L. I8I, to the Vancouver Chinatown Housing 
Society, subject to conditions previously approved in principle and 
subject to the resubdi vision of the property to create the site. 
The date of sale was to be the date of isstiance of the development permit 
or 120 days from the date of Council approval, being November 26th, 1975. 

The site to be created contained a small portion of the Prior-Venables 
Connector which had not been transferred into the City's name when it 
was aquired by the City around 1930. 

To aquire title to this portion of roadway it was necessary for the 
City to formally ejcpropriate and obtain a Vesting Order. Hence the 
resubdivision was considerably delayed and the plan cleared the Land 
Registry Office in mid-November. However, due to the mail strike, 
this information was not communicated to the Vancouver Chinatown 
Housing Society until November 28th, 1975. Since the Vancouver 
Chinatown Housing Society did not have a legal description for the 
site, they believed that they could not apply for a development 
permit or for their financing. Therefore the Society is now 
requesting an extension of the sale date to March 31, I976. 

Supervisor of Property and Insurance RECOMMENDS: 
That the date of sale of Block 121;, D.L. I8I, Plan I6O6O, to the 
Vancouver Chinatown Housing Society be extended from November 26th, 
1975 to March 31st, I976 to permit the Society time to apply for a 
development permit and for financing." 

The City Manager RECOMMENDS the foregoing Recommendation of the 
Supervisor of Property & Insurance to Council be approved. 


INFORMATION 

2. Tenants on the Harbour Parks Development 
Ltd. Property and Entrance to Stanley Park 

The Director of Finance has submitted the following report. 

"Council members have received a letter from Mr. John Dunn, a tenant on the 
Harbour Park property. He was requesting that the buildings not be destroyed 
and the tenancies terminated until such time that final plans were approved 
and permits for the new development indicated an immediate start on 
reconstruction of the development. 

The tenants on the Harbour Park property are on a month to month tenancy and 
entitled to no more than thirty days notice. They have been aware of this for 
a long time and, presumably, should have been making tentative plans for 
relocation. The City has actually provided them with ninety days verbal notice 
and I have instructed the Property & Insurance office to give them written 
notice of termination of tenancy for not later than January 31, 1976. 

I have done this because negotiations regarding the ground lease with Harcourt 
Developments Ltd. and the other matters related to the new development are 
proceeding quickly and the hand over could take place from February on. 
Demolition should follow immediately but it is of course possible that 
unforeseen delays could occur with the result that the site could be vacant 
for some unknown length of time, but this does not appear to be the situation 
at this time. I have consulted with Mr. Bellamy, General Manager of Harcourt 
Developments Ltd., and it is their desire to have vacant possession at the time 
we hand over the property to them, upon the signing of the ground lease. As 
they will be proceeding to immediate development, they do not wish to have the 
problem of any tenants on the property. 
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Clause #2 (Cont'd) 


As I have indicated above, the tenants have long known that their tenancy could 
be terminated at any time, and the City has provided them with three times the 
length of notice actually required under their tenancy." 

Your City Manager submits the above report from the Director of Finance to 
Council for INFORMATION. 


3 . Demolitions 

The Supervisor of Troperty & Insurance reports as follov.'s:- 

"I have received and opened quotations from various contractors 
for demolition of the structures listed below and have awarded 
the contract to the low bidders as noted :- 

Successful City To 

Property Projec t Bidder Pay Code N o. 


1112 Nelson St. 
VI. h of 2, Block 
22, D.L. 185 


Nelson Park 
Site 


Johnston & 
McKinnon 
Demolitions 
Ltd. 


$4,700.00 


#4189 


114 4 & 11-4 8 
Nelson Street 


Nelson Park 
Site 


Mr. George 
Muys 


$2,600.00 


#4189 


1120 Nelson St. 
E.h of 3, Block 2?, 

D. L. 185 

1110 Nelson St. 

E. h of 2, Block 22, 
D.L. 185 


Nelson Park 
Site 


Nelson Park 
Site 


Phillip 
Blackall 


Mr . Edmond 
McCaughan 


$1,320.00 


$1,239.55 


#4189/ 


#4189/ 


1150 Nelson St. 
Lot 7, Block 22, 
D.L. 185 


Nelson Park 
Site 


Johnston & 
McKinnon Demo- 
litions Ltd. 


$3,750.00 


#4189/ 


The above contracts have been confirmed by the City Manager and 
are reported to Council for INFOIMATION . " 

'he City Manager submits the foregoing report of the Supervisor of 
roperty & Insurance to Council for INFORMATION. 


RECOMMENDATION 

4. Insurance Brokerage Appointment to the City Of Vancouver 
'he Director of Finance and the Supervisor of Property and Insurance 
•eport as follows :- 

"On March 1st, 19 76, the City will be entering its third year of 
insuring the Automobile Fleet under the Insurance Corporation of 
British Columbia "Autoplan". 

In view of the uncertainties prevalent both in the Provincial Govern- 
ment and the insurance industry prior to, and after the introduction 
of "Autoplan", on March 1st, 1974, it was apparent that the City'r; 
automobile fleet insurance should continue to be serviced by the 
broker who, after eight years of successful competitive tendering 
of this risk, was knowledgeable of the peculiarities of the City's 
automobile fleet and was prepared to handle the numerous problems 
that arise, without undue disruption in service. 
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Clause # 4 (Cont'd) 

The Broker, Vancouver Holdings (B.C.) Ltd., have provided exceptional 
service to the City with the result that the City's automobile fleet 
has functioned without any delay relating to licensing or insurance and 
with no additional cost to the City for the service provided. 

Vancouver Holdings (B.C.) Ltd. are currently preparing to renew the 
City's automobile fleet insurance with the I.C.B.C. for the 1976/77 
term and, in this regard, your officials recommend that approval be 
given to the appointment of Vancouver Holdings (B.C.) Ltd. as Broker 
for the City's Automobile Fleet Insurance for a period of six years 
commencing January 1st, 1976. It is understood that the appointment 
would be revocable if either party becomes dissatisfied during this 


RECOMMENDED That the firm of Vancouver Holdings be appointed as broker 
for the City's Automobile Fleet Insurance Policy for a period of 
six years, commencing January 1st, 1976, which appointment shall be 
revocable by either party." 

The City Manager RECOMMENDS that the foregoing Recommendation of the Super- 
visor of Property & Insurance be approved. 


period. 



REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


DECEMBER 2, 197 5 


A meeting of the Standing Committee of Council on Planning and 
Development was held on Tuesday, December 2, 1975, in the Audi- 
torium of the Britannia Secondary School, 1001 Cotton Drive, 
Vancouver, at 7:30 P.M. 

PRESENT: Alderman Bowers, Chairman 
Alderman Bird 
Alderman Cowie 


ABSENT : 
ALSO PRESENT : 

COMMITTEE CLERK: 


Alderman Harcourt 
Alderman Kennedy 

Alderman Marzari 
Alderman Rankin 
Alderman Sweeney 

M. L. Cross 


RECOMMENDATION 

1 . Grand view-Wood land Area Planning 

The Committee considered a report of the City Manager dated 25th 
November 1975 forwarding a report of the Grand view-Woodland 
Interim Planning Committee containing recommendations for the 
formation and terms of reference of a Grand view-Woodland Advisory 
Planning Committee (on file in the City Clerk's Office). 

Messrs. R. Blunden and G. Legebokoff and Miss J. Lee, members of 
the Interim Planning Committee, were present for the discussion. 

Mr. W. Buholzer, Area Planner for Grand view-Woodl and , advised that 
the community wishes to avoid an Advisory Planning Committee that 
is appointed by City Hall. The Interim Planning Committee's selec- 
tion procedure for the 21 persons to comprise the Committee is 
workable and because of the community input involved, will form a 
solid basis for planning recommendations from the Community. 

Mr. Blunden advised that the objective of the Interim Planning 
Committee in the formation of an Advisory Planning Committee is 
to have a Committee drawn from all areas of the community chosen 
by members of the community , accountable to the community. 

Mr. H. Carter and Mrs. G. Chong, representing the West Grandview 
Property Owners' Association, reiterated their Association's 
desire to meet with Council at an evening meeting on 13th January 
1976 to put their views forward to the entire Council. 

Mr. J. Barker, a property owner, indicated that area planning was 
badly needed in this area of the City. 

Mr. D. Laalo presented a brief (on file in the City Clerk's Office) 
on behalf of the Grandview Tenants Committee, urging the Committee 
to allow the area planning programme to go ahead . 

Messrs. G. Kennedy and A. Stusiak expressed support for the 
election procedure for a representative Advisory Planning Committee. 


Continued on Page 2. 
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The recommendations of the Grand view-Woodland Interim Planning 
Committee for the formation of a Grand view-Woodland Advisory 
Planning Committee are as follows: 


I Membership of the Advisory Planning Committee shall 
be upon the basis of representation from each of seven 
zoning areas within the Grandview-Woodland area (see 
attached map) . 

II Composition of Advisory Planning Committee 

The committee shall consist of a maximum of 21 persons 
composed of: 3 representatives from each of the 
seven areas consisting of one tenant, one property 
owner and one other person having a declared tenant, 
property owning or business interest in the area. 

III Method of Selection of Advisory Planning Committee 

i) Public meetings to elect representatives to 

the Citizens' Advisory Planning Committee shall 
be organized by the Vancouver City Planning 
Department in consultation with the Interim 
Planning Committee and held in each of the seven 
areas (Section I) with the present Interim 
Planning Committee soliciting nominations of 
area candidates that may be both written in or 
made from the floor at each of the public meetings. 

The present Interim Planning Committee shall 
verify the eligibility of candidates prior to 
election . 

The present Interim Planning Committee shall 
check the eligibility of the people attending the 
public meetings to vote in the elections of that 
area . 

Elections shall be conducted at public meetings 
held in the seven areas of the community by a shew 
of hands to determine the successful candidates. 

IV Term of Office for Members of the Advisory Planning Committ ee 

i) The term of office for the Citizens' Advisory 

Planning Committee shall be for one year, or until 
the committee has fulfilled its responsibility to 
the community, but not to exceed two years. 

V Operating Procedure for Advisory Planning Committee 

i) There shall be a public meeting called to evaluate 
the work and recommendations of the Advisory 
Planning Committee not later than 1 year after the 
election for membership. 

ii) In the event of insufficient elected members, or 
resignations from the Advisory Planning Committee, 
the Committee shall make every effort to appoint 
another member, or members having eligibility of 
serving on the Committee until the soonest period 
of election. 


iii) 


Continued on Page 3. 
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NOTICE OF MOTION (cont 'd) 

2. Organization: 

Pacific Coast Ports 

MOVED by Aid, Linnell, 

THAT WHEREAS the Minister of Transport has presented a con- 
cept for port organization in Canada; 

AND WHEREAS said re-organization appears to provide less 
autonomy and more centralized control from Ottawa of major 
commercial ports of the country; 

AND WHEREAS there are several port jurisdictions in the 
Greater Vancouver area and there is no machinery proposed for 
coordination of port development for these and other Pacific 
Coast commercial harbours; 

BE IT RESOLVED THAT the City Council endorse the efforts of 
the Port of Vancouver Development Committee to obtain from the 
Minister of Transport a more appropriate form of organization 
for the Pacific Coast ports than has hitherto been presented. 

(notice) 


3 . Advertising on Vehicles 

MOVED by Aid, Broome, 

THAT WHEREAS Section 85 of the Street and Traffic By-law 
states that no person shall place or cause to be placed any 
handbill, dodger, circular, card or other advertising matter 
upon or in any vehicle upon a street without permission of the 
owner or person in charge of such a vehicle; 

AND WHEREAS this section has been totally ineffective in 
curbing this form of litter and street pollution because a perso 
must be caught in the act of placing such handbills, etc.; 

THEREFORE BE IT RESOLVED THAT the Corporation Counsel be 
instructed to bring forward for the consideration of Council an 
amendment to the Street and Traffic By-law which will place the 
responsibility for such litter on the company, person or organiz 
ation on whose behalf the advertisement is made and against whom 
penalties can be levied. 

(notice) 

NEW BUSINESS 

1. Extension of Lease: Hertz Rent-A-Car 
Surplus Lands: Haro-Smithe Connector 

Mr. W. Street appeared as a delegation requesting that 
Council reconsider its decision of May 26th not to extend beyond 
July 31, 1971, the lease of the n| of Lots 1 and 2, Block 6, 
D.L.185, known as 875 Burrard Street, to Hertz Rent-A-Car. 

Mr. Street, in his presentation, requested an extension of 
this lease to November 1, 1972. He said he was willing to agree 
to the extension being subject to Council receiving satisfactory 
assurance that financing has been committed for the project. 


cont 'd 
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iii) In the event of the mass resignation of at least 

half of the members of the Advisory Planning Committee, 
fresh elections shall be immediately called. 

iv) All meetings of the Advisory Planning Committee and 
all decisions and recommendations must be made in 
meetings open to public inspection. It is also the 
responsibility of the committee to seek to publicize 
its decisions and recommendations. 


v) All documents, reports, correspondence and 

memoranda of the Advisory Planning Committee shall 
be open for public inspection at a place, or places 
to be designated within the Grandview-Woodland area. 

vi) The regular elected members and appointed members 
of the Advisory Planning Committee shall volunteer 
their services and receive no remuneration for their 
services. (This does not mean they might not be 
reimbursed for expenses incurred on Committee 
business) . 

VI Removal from Office of Committee Members 

Committee members shall be removed from office in the 
event of : 

i) failure to attend at least half of the regular 
meetings of the committee during a six month 
period ; 

ii) failure to attend three consecutive meetings without 
proper prior notification; 

iii) by the submission to the Committee Chairman of a 
petition having at least five hundred (500) 
signatures, with accompanying addresses of 
eligible community members, specifying the name or 
names of their own area representative to the 
Committee who is to be removed; 

iv) members of the Committee who during their term 
of office lose eligibility for that office shall 
automatically withdraw, or be removed from the 
Committee . 

VII Other Consideration - Elections 

i) For regular elections, the Advisory Planning 
Committee shall constitute itself an interim 
committee from its own members that are not 
seeking re-election, to supervise the election. 

ii) In the event of the total resignation 

removal from office or the candidacy of all 
standing members, an advertised Public Meeting 
of the entire Grandview-Woodland area shall 
be called by City Council, the outgoing Advisory 
Planning Committee or in their failure by any 
other interested person to appoint an interim 
conunittee to supervise the election. 


Continued on Page 4. 
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VIII Other Considerations 


i) Neither Vancouver City Council nor the Advisory 
Planning Committee shall have the right or 
authority to amend the working constitution 
of the Citizens' Advisory Planning Committee 
without first calling a Public Meeting of 
the entire Grandview-Woodland area during 
which the matter must be decided by a public 
vote . 


After discussion the Committee 
RECOMMENDED 

A. THAT the recommendations of the Grandview-Woodland 
Interim Planning Committee concerning the formation 
and terms of reference of a Grandview-Woodland Advisory 
Committee, with the exception of Recommendation VI (iii), 
be endorsed, subject to the selection of the elected 
persons from the seven areas being ratified by Council. 

B. THAT the Planning Department be instructed to proceed 
with the public meetings as outlined in Recommendation 
III of the Interim Planning Committee. 


The meeting adjourned at approximately 9:15 P.M. 


Mr. H. Carter, West Grandview Property Owners' Association, has 
asked to appear as a delegation regarding this matter on 13th 
January 1976 and requests that further consideration of the matter 
be deferred until that time. 


NOTE : 



REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON FINANCE & ADMINISTRATION 

December 4, 1975 

A meeting of the Standing Committee of Council on Finance and 
Administration was held in the No. 2 Committee Room, Third Floor, 
City Hall, on Thursday, December 4, 1975 at approximately 1.30 p.m. 

PRESENT: Aid. Volrich, Chairman 

Aid. Bowers, Marzari 

ABSENT: Aid. Kennedy, Sweeney 

CLERK: G. Barden 


RECOi4i'4ENDATION 

1. Local Initiatives Program 1975-76 . 

The Committee had for consideration, two Manager's Reports, 
one dated November 26, 1975 (copy circulated) advising of the current 
status of the 1975-76 Local Initiatives Program and recommending 
the following: 

"(a) two additional L.I. P. projects approved by 
Manpower; 

(b) a request for a L.I. P. Payroll Clerk from the 
Director of Finance; and 

(c) a reduction in the City's appropriations for 
L.I. P." 

The above projects are described in detail in the Manager's 
November 26, 197 5 report. 

The other report dated December 1, 1975 and attachments from 
the Vancouver Park Board (on file in City Clerk's Office) advised 
tnat the Federal Government had scaled down their grant for the 
L.I. P. project at the Langara Golf Course from $45,000 to $31,500. 
On September 4, 1975, City Council had approved a City contribution 
of $32,357 to provide a total cost for the peripheral public park 
of $97,357. The Park Board applied for a one-third Community 
Recreation Facilities Fund grant of $50,000 on the understanding 
that the estimated total cost of the project would be $150,000. 
The Park Board is requesting that the City grant be increased by 
$16,143 so that the project may proceed as planned and qualify for 
the provincial funds. 

The Committee felt that the City should again approach the 
Federal Government for their full share of the project which would 
require an additional amount of $13,500 to bring the total to 
$45,000 as originally requested. 

The Committee noted that two City programs , one from the 
Recreation Branch of the Park Board and the other from the Police 
Department, were submitted by the respective bodies and approved for 
funding by Manpower without first being referred to the Finance 
Committee and/or City Council. The Committee expressed concern that 
these programs were submitted separately as the applications could 
be improperly filled out, and therefore not be approved, which would 
result in the City receiving a reduction in grants. It was felt 
that all City applications should be co-ordinated and submitted to 
Manpower by the Engineer through the Finance and Administration 
Committee and City Council. 
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Following further discussion, it was 
RECOMyiENDED 

A. THAT the Park Board project BX-2142-1 C.A.P.A. Cleanup 
and the Police Department project BX-1107-5 be 
included in the 1975-76 Local Initiatives Program. 

B. THAT the Finance Department project for a Payroll 
Clerk, rejected by Manpower for L.I. P. funding, be 
included in the program at a cost of $7,400 as 
part of the City's contribution. 

C. THAT the City's share approved by Council on September 
4, 1975, be reduced to provide only $21,217 from 
contingency reserve in 1975 and that the 1976 estimated 
City's share amounting to $2 25,130 be included in the 
1976 revenue budget. 

THAT the Mayor be requested to contact the Federal 
Government and request that the grant for the L.I. P. 
proiect at Langara be increased to the amount originally 
requested in view of the pending grant from the 
Provincial Government. 

E. THAT the Park Board and Police Board be requested 

to submit all future applications through the City 
so that they can be co-ordinated and completed 
properly, meeting all requirements. 

THAT the Engineer handling all City applications be 
requested to investigate in consultation with other 
civic officials and Manpower the question of 
enough information being given to Manpower. 


2. Downtown Parking Corporation Budget for Year Ended March 31, 

1976, and Results of Operations for Year Ended March 31, 1975 . 

The Committee had for consideration, a Manager's Report (copy 
circulated) dated October 17, 1975, in which the Director of Finance 
reported that for the year ended March 31, 1975, the Downtown Parking 
Corporation had a net profit, calculated as per the agreement between 
them and the City, of $48,679. The Corporation had forwarded this 
amount to the City. The Director of Finance advised that the profits 
of the Corporation transferred to the City should be put in the City's 
Parking Sites Reserve, and further, the Parking Sites Reserve and the 
D.P.C. assets should both be in the Property Endowment Fund. 


Following discussion, it was 
RECOMiyiENDED 

A. THAT the profit of the Downtown Parking Corporation 
for the year ended March 31, 1975, be received and 
placed in the Parking Sites Reserve; and 

B. THAT the Parking Sites Reserve and the Downtown Park- 
ing Corporation properties be considered as part of 
tne Endowment Fund; 

C. THAT the Downtown Parking Corporation budget for the 
year ended March 31, 1976 be received for information. 
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3. Labour Relations - Encouragement of Area Bargaining and 
Prospective Role of UBCM as Coordinating Agency. 

The Chairman distributed at the meeting, a report dated 
November 10, 1975 from the Executive Director of the Union of 
British Columbia Municipalities to all members of U.B.C.M., advising 
that the U.B.C.M. Executive, at its meeting on October 30-31 devoted 
considerable time and discussion to current labour-management con- 
I ditions in Municipalities and districts, to the possible implications 
i of the Federal economic guidelines, and to the role and functions 
of the U.B.C.M. in these matters. 

The Chairman reported that the U.B.C.M. feels it could be of 
great assistance in the labour field in general by acting as the 
central co-ordinating agency rather than getting involved in the area 

I of negotiations. It could act as a dealing house for information 
and data and encourage regional districts to get together and thereby 
bring about a higher degree of effectiveness and uniformity in 
settlements, particularly in areas which have very limited involve- 
ment in the U.B.C.M. The executive members of the U.B.C.M. wish to 
have a reaction from all members before making a decision to expand 

; the U.B.C.M. labour relations service to the members. It was noted 
that a fee would be charged for this service and the approximate cost 
would be $20,000 per annum pro-rated to all U.B.C.M. members, 
Vancouver's share would be approximately $4,500. 


The following is the Committee ' s reaction to the questionnaire 
circulated by the U.B.C.M.: 

Question Committee's Reaction 


1. (a) Should the development of 

area bargaining by groups 
of members be endorsed, 
encouraged and assisted? 

IF SO 

(b) Should the U.B.C.M. act as 

a coordinating agency and 
"clearing house" to assist 
such groups? 

2. (a) Are you satisfied with the 

present level of labour 
relations information 
and services? 

IF NOT 

(b) What information or services 
would you like to see? 


Yes, however, in Vancouver's 
case, it was questioned 
whether the bargaining area 
should be extended beyond the 
G.V.R.D. boundaries. Also, we 
should have effective coordina- 
tion of all G.V.R.D. members. 

Yes 


Yes, however, we realize this 
probably is not the case for 
other municipalities. 


3. Are you prepared to support 

additional costs for the 
U.B.C.M. to provide 
increased labour relations 
research capacity, and 
to enable co-ordination 
between bargaining groups 
to be carried out? The 
approximate cost would be 
$20,000 per annum, pro- 
rated to all U.B.C.M. mem- 
bers (average cost 1<: per 
capita) . 


4. Can the U.B.C.M. assume a Yes, through the regional 

commitment from your munici- district, 
pality or regional district 
to provide prompt and current 

information? Cont'd. 


Report to Council 

Standing Committee of Council 

on Finance & Administration 

December 4, 1975 Page 4 


Clause i\lo. 3 Continued . 

Following further discussion, it was 
RECOMMENDED 

THAT the City Council approve the general principle 
involved and reply as indicated above. 

The Meeting adjourned at approximately 2.3 p.m. 


FOR COUHCil ACTION SEE PACE(S).,.Z, 


REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


DECEMBER 4. 1975 



A meeting of the Standing Committee of Council on Planning and 
Development was held on Thursday, December 4, 1975, in the No. 1 
Committee Room, Third Floor, City Hall, at approximately 3:45 P.M. 


PRESENT: Alderman Bowers, Chairman 
Alderman Bird 
Alderman Cowie 

ABSENT: Alderman Harcourt 
Alderman Kennedy 


COMMITTEE CLERK: 


M. L. Cross 


RECOMMENDATION 

1 . Downtown Guidelines - (iii) Character Areas 

The Committee considered a report of the City Manager dated 6th 
November 1975, wherein the Director of Planning advised that the 
Character Area Guidelines have been amended to take into considera- 
tion some concerns of the City Engineer re pedestrian movement. 
Mr. Curtis, City Engineer, advised that the concerns have now been 
met in the revised report. 

The report of the City Manager and the report "Downtown Guidelines - 
(iii) Character Areas" are on file in the City Clerk's office. 

The Committee 

RECOMMENDED 

THAT the report on Downtown Guidelines - (iii) Character 
Areas be approved . 


2 . 2nd and Sasamat Area - Scheme of Development 

The Committee considered a report of the City Manager dated 27th 
November 1975 (copy circulated) wherein the Director of Planning 
advised that at a public meeting in the area on 29th October, 
discussions were held with local residents with respect to a sub- 
division application by the Mauna Loa Towers Limited Group, as 
well as an examination for alternative housing development in the 
community. The alternative schemes of development are set out in 
the above-mentioned City Manager's report. 

Mr. I. Goldenberg and Mr. M. Gropper, representing the developer, 
advised that the original subdivision application was submitted 
in June. It was revised in August and since that time there has 
been no answer to the approval of the subdivision. 

Mr. R. Youngberg advised that Alternative 1 represents a sub- 
division that the Approving Officer is prepared to approve. The 
developer, however, feels there could be provision for more lots 
in the scheme. 


Continued on Page 2, 
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Although the developer would prefer to develop a single-family 
subdivision, the majority of the community present at the 
public meeting favoured pursuing an alternative form of housing. 
Mr. Youngberg advised that the developer would pursue a strata 
title development as indicated in Alternative 2 but did not want 
to go to the expense of design drawings for the rezoning to find 
the rezoning application turned down. The Approving Officer is 
obligated under subdivision regulations to consider a single- 
family subdivision. The Director of Planning favours an alterna- 
tive form of housing; either strata title single-family or attached 
units; providing for a slightly higher density but at the same 
time preserving the natural features of the area. 

The Committee discussed requirements to obtain the CD-I zoning. 
Mr. Youngberg advised that an application could be made for the 
development of housing at RS-1 single-family density, giving a 
height limitation, with the layout and design of the housing to 
be to the satisfaction of the Director of Planning. He recommended 
that the Planning Department report to Council in January 1976 
setting out the Planning Department 's recommendations for density, 
heights of buildings, number of units, etc. 

After discussion, the Committee 

RECOMMENDED 

A. THAT the Director of Planning be instructed to apply 
for rezoning of the area to CD-I with uses being 
single-family housing at RS-1 density; with the lay- 
out and design of the housing to be to the satisfaction 
of the Director of Planning. 

B. THAT, in the interim, the Director of Planning recom- 
mend an appropriate number of units that could be 
fitted on the site, taking into account the developer's 
requested number of units; to be reported to Council 
prior to the Public Hearing. 


3. Canron Ltd., Western Bridge Division - 

Request for Extension of Lease in Area 5 of False Creek 

The Committee considered a report of the City Manager dated 1st 
December 1975 (on file in the City Clerk's Office) wherein the 
Director of Planning outlines long-term options and implications 
for industry, mixed uses and housing and recreation for Areas 3, 
4 and 5 at the eastern end of False Creek. 

In the City Manager's report, the Director of Planning and the 
Supervisor of Property & Insurance recommended approval of the 
Policy Option 2 with respect to mixed uses: 

" 2. Mixed Uses, including industry, recreation, and housing. Compatible 
industrial uses that require locations adjacent to Dovmlown 
or take advantage of major transportation routes - existing 
and proposed - can be provided. This option carries the 
following implications: 

.■major pedestrian links would be provided (1) around the 
waterfront (2) from the Creek to Downtown and (3) from 
the Creek to Chinatown *. 

current transportation proposals in Area 3 could proceed 
long-term leases of City land could be granted to certain 
industries 

Continued on Page 3 . . 
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spur rail lines v^ould be retained in the East Basin of 
False Creek 

public v;aterfront access and water-based recreation could 
occur in the East Basin 

housing and commercial uses could be developed 
existing industries would have to make major changes to 
become compatible and attractive. " 

In the report, the City Engineer advised that many issues in 
Option 2 should be discussed before it it approved, i.e. the 
provision of major pedestrian links through operating indus- 
trial sites and the requirement for existing industries to 
make major changes . 

Mr. W. Curtis, City Engineer, advised that this would require 
extensive changes to the City's asphalt and aggregate system 
which is located right where the walkway would go. Mr. D. 
Hickley, Assistant Director - Central Area, advised there is 
provision in the Canron agreement for a walkway. Mr. A. 
Ferguson of the Property & Insurance Division advised that 
the Egmont Towing lease agreement provides for the walkway to 
be closed temporarily for loading and unloading of barges. 
Canron 's lease agreement could contain the same provision. 

Messrs. G. Ward-hall and D. Jamison, representing Canron, advised 
that the Company would not be prepared to negotiate "a smaller 
and more efficient area" as suggested in the report. 

After discussion, the Committee 

RECOMMENDED 

A. THAT land use Policy Option 2 be adopted for the 
purposes of planning the east end of False Creek 
subject to the major pedestrian link around the 
waterfront being negotiated as a desirable feature 
on a lease-by-lease basis. 

B. THAT the Supervisor of Property & Insurance be 
instructed to negotiate with Canron Ltd., Western 
Bridge Division, a lease agreement based on market 
value of land and report back on a proposed extended 
lease acceptable to the City and to the Company, 
such lease not to involve a reduction in area other 
than that required for the walkway. 

4 . Neighbourhood Improvement Program in the Downtown Eastside 

The Committee considered a report of the City Manager dated 27th 
November 1975 (copy circulated) wherein the Director of Planning 
advises that N.I. P. implementation funds for the Downtown East- 
side cannot be utilized until a land use and N.I. P. concept plan 
is formulated and approved by Council; and outlines an approach 
and work programme to be followed in dealing with planning issues 

In discussing the work programme, the following points were noted 

- with respect to Section IX - Liaison Alderman, the 
Chairman agreed to contact the members of Council 
and appoint an Alderman to attend the meetings and 
act as Council liaison for the programme. 

- with respect to Section XI (3) - Industrial Port Facilities, 
the Committee agreed that the word "Port" should be deleted 
as well as the entire sub-clause (c) , 
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After further discussion, the Committee 
RECOMMENDED 

A. THAT the Supervisor of Property & Insurance be 
requested to obtain a lease on a suitable site 
office of approximately 800 - 1000 square feet 
in the community. 

B. THAT the planning process and work programme, 
with the exception of Section XI (3) (c) , be 
approved; subject to any reservations from 
other Departments being sent direct to Council 
in January 1976. 

C. THAT Section XI (3) (c) re Issues - Industrial 
Facilities be deleted. 

(Alderman Cowie wished to be recorded as opposed to this deletion.) 

D. THAT the City Manager be authorized to approve 
a budget up to an amount of $20,357.00 as the 
City's share of the programme. 

E. THAT the target date for completion of the 
planning process be the end of 1976, with a 
report from the Director of Planning in June 
1976 outlining a detailed work programme and 
schedule for implementation. 


5 . Cedar Cottage - N.I. P. Implementation Stage 

The Committee considered a report of the City Manager dated 28th 
November 1975 (on file in the City Clerk's Office) wherein the 
Director of Planning advises that the present situation with 
respect to the Cedar Cottage N.I. P. programme involves a Planner 
II, Planning Assistant III and Clerk Typist II working out of a 
site office. The office lease and position of Clerk Typist II 
terminate 31st December 1975. The Planner II and Planning 
Assistant III positions are approved for the life of the N.I. P. 
programmes. The Planner II will move into other N.I. P. programmes, 
reducing his time in Cedar Cottage, with the office being main- 
tained by the Planning Assistant III and the Clerk Typist II. 
From January to April 1976, one R.R.A.P. - L.I. P. person will 
also be in the office. 

Mr. D. Sinclair, Area Planner for Cedar Cottage, advised that 
office space is not available in the community centre. 

After discussion, the Committee 

RECOMMENDED 

A. THAT use of the site office of the Cedar Cottage 
Neighbourhood Improvement Programme be extended to 
31st March 1976, with notice being given immediately 
that the site office will be terminated at that time. 

B. THAT the temporary position of the Clerk Typist II 
be extended to 31st March 1976. 
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NEW BUS INESS (cont'd) 


Extension of Lease: Hertz Rent-A-Car 
Surplus Lands: Haro-Smithe Connector (cont'd ) 

In order that Council may be advised about the relevant 
past history of this matter and about the implications of the 
request and about its effect on the interests of the B.C. Auto- 
mobile Association in this location, it was, 

MOVED by Aid. Adams, 
SECONDED by Aid. Wilson, 

THAT the request of United Equities, through Mr, Street, 
for an extension of lease to Hertz Rent-A-Car of property at the 
Haro-Smithe Connector, be referred to the Board of Administration 
for report to Council. 


The Council recessed at approximately 3:45 p.m. to reconvene 
'In Camera' in the Mayor's Office, following which the Council 
adjourned at approximately 4:30 p.m. 


The foregoing are the Minutes of the Regular Council meeting 
dated August 25, 19 70, and the reports referred to are those 
on Page(s) 


- CARRIED 


*** 
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C. THAT due to the increase in responsibilities follow- 
ing the withdrawal of the Planner from the site 
office, the Director of Personnel Services examine 
the classification and salary levels of the Planning 
Assistant and Clerk Typist. 

D. THAT the City Manager be authorized to adjust the 
Cedar Cottage Neighbourhood Improvement Programme 
budget to reflect the City's share as being an 
amount not to exceed $4870.00. 


6. Kitsilano Area Planning Programme and 
Neighbourhood Improvement Programme 

The Committee considered a report of the City Manager dated 28th 
November 1975 (on file in the City Clerk's Office) wherein the 
Director of Planning outlines the present status of the Kitsilano 
Area Planning Programme and makes recommendations concerning the 
continuation of the programme into 1976. A further report on the 
termination of the programme will be submitted prior to 31st March 
1976. 

The Committee 
RECOMMENDED 

A. THAT the existing position of Clerk Steno II, 
temporary to 30th June 1976, be terminated on 
approximately 31st March 1976. (Neighbourhood 
Improvement Programme planning stage funds.) 

B. THAT the existing position of Planning Assistant 
III continue to 31st December 1976, and the 
Director of Personnel Services be requested to 
examine the salary of this position in relation 
to responsibility after 31st December 1975. 
(Approximate salary cost - $15,927.00). 


The meeting adjourned at 5:40 P.M. 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


December 4, 1975 


A meeting of the Standing Committee of Coiincil on 
Community Services was held in the No. 2 Committee Room, 
third floor, City Hall on Thursday, December 4, 1975 at 
approximately 3:30 p.m. 

PRESENT ; Alderman Rankin, Chairman 
Alderman Boyce 
Alderman Marzari 
Alderman Sweeney 
Alderman Volrich 

COMMITTEE 

CLERK: H. Dickson 


RECOMMENDATION 


1. Liquor Permit Application - 
1024 Davie Street 

The Committee had before it for consideration a 
Manager's report dated November 27, 1975 on the application 
of Mr. M. Goldhar for a liquor permit at 1024 Davie Street, 
in which the Director of Planning reported as follows: 

"A development permit #71386 has been issued on October 22, 1975 by the 
Director of Planning, after receiving advice from the Development Permit 
Staff Committee, to use a 34' x 57'6" portion of the basement of this 
existing building for a dining room area in conjunction with a previously 
approved cabaret. 

A development permit was issued in May 1973 by the Technical Planning Board 
for the use of the cabaret in the basement. That development permit is 
still valid. However, the current operator did not receive a liquor permit 
from the Liquor Administration Branch. The Liquor Administration Branch 
will not grant a liquor permit to the applicant for this previously approved 
cabaret until approval is given by Council for the liquor outlet. 

The seating area of the proposed dining room would be approximately 1400 sq. 
ft. for a total of 3800 sq. ft., including the public assembly area of the 
cabaret. The maximum seating capacity for the total development would be 
342 persons. 

The Director of Planning recommends that the liquor outlet be approved for 
the cabaret and the dining room in accordance with the previously approved 
Development Permits #62383 and #71386." 


The applicant, Mr. Goldhar, was present during considera- 
tion of this matter and was advised by the Chairman that as 
the Committee has the power to recommend approval it has also 
the power to recommend cancellation of the license if there 
are any complaints about the operation of the club. 

Following brief discussion it was 

RECOMMENDED 

THAT Council approve the application of Mr. Goldhar 
for a liquor permit for 1024 Davie Street. 
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INFORMATION 


2 . Transportation for the Elderly and Disabled 

The Committee had before it for information a Manager's 
report dated November 2S, 1975 on transportation for the 
elderly and disabled (circulated) in which the Director of 
Social Planning advised the Committee as follows: 

" The Social Planning Department in co-operation with the 
Engineering Department and with the assistance of a professional Transportation 
Consultant, has undertaken a study which will: 

(a) Collect data on potential ridership, numbers, nature of handicapping 
condition, frequency of use, type of trips. 

(b) Complete an inventory of existing vehicles whether they are part of a 
fleet or used solely by one agency be it private or public for its own 
clients. 

(c) Look at way of coordinating existing fragmented services to improve 
efficiency. 

(d) Consider methods of - 

(i) encouraging agencies to share or pool their vehicles via the City's 
Turn Down Traffic Volume project for more efficient use of 
existing stock; 

(ii) encouraging volunteer drivers through innovative programs. 

(e) Develop cost estimates, fare structures, cost sharing formulae, methods 
of subsidizing users. 

(f ) Establishing minimum standard of service. 

(g) Determinations of most suitable vehicles. 

We will report back to the Committee before March 1976 on the results of 
this study." 

In response to the Committee's questions, Mrs. S. Anderson 
of the Social Planning Department advised that the current 
study is being funded by POSER Funds and that approximately 
$3,000 will be spent this year. The Social Planning Department 
intends to apply to the Federal Government for funding under 
its Transportation Development Agency of the Department of 
Transport for a more comprehensive study similar to one which 
was carried out in Edmonton. 

Some members of the Committee questioned whether the 
Provincial Department of Human Resources, through its Resources 
Boards should not contribute financially to any further studies 
in this field. Mrs. Anderson replied it is her xonderstanding 
the Hiaman Resources Department is awaing the outcome of the 
preliminary City study to determine what costs may be involved 
in a larger scale study. 

Following discussion it was 

RESOLVED 

THAT the Manager's report dated November 2S, 1975 
on transportation for the elderly and disabled be 
received for information. 
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RECOMMENDATION 


3. Brock House Society - Request 
for Interim Operating Funds 

The Committee had before it for consideration a 
Manager's report dated December 4> 1975 (circulated) in 
which the Director of Social Planning reported in part 
j as follows: 

I "The Director of Social Planning had recommended that funds from POSER in the amount 
i of $3,500 be provided to Brock House Society. However, in the opinion of the Deputy 
■ Director of Finance, this use is more in the nature of a grant than a POSER expenditure 
Therefore, the Director of Social Planning recommends that the Committee approve a 
grant of $3,500 to the Brock House Society towards interim operating expenses. These 
funds to be provided from the Social Planning Department's POSER Budget. New funds 
are not required. " 

During discussion of_this matter the observation was 
made by the Committee that the City's involvement in this 
senior citizen's activity centre was to be limited to 
acquisition of the property and that it would not be involved 
in operating costs. 

The Chairman advised that POSER Funds usually can be 
spent by the Social Planning Department without any approval 
by the Community Services Committee or Council. 

A representative of the Director of Finance, referring 
to a statement in the report that the Society hopes to receive 
LIP funds totalling $100,000, suggested this is an optimistic 
expectation. 

The suggestion was made by the Committee that the 
Resources Board should contribute to this operation but 
the Chairman of the Committee, who is also Chairman of the 
Vancouver Resources Board, replied that the Vancouver 
Resources Board has no funds available. 

Following discussion it was 

RECOMMENDED 

THAT Council approve a grant of $3,500 to the 
Brock House Society towards interim operating 
expenses; these funds to be provided from the 
Social Planning Department's POSER Budget, 


INFORMATION 


4. Carnegie Library - Delegation from the 

Downtown Eastside Residents' Association 

Vancouver City Coujicil at its meeting of November iS, 
1975 received the following resolutions and approved the 
recommendation of the Community Services Committee report 
dated November 6, 1975: 

"A. THAT the Community Services Committee seek a 

meeting with representatives of the Provincial 
Department of Recreation and Conservation, the 
Downtown Eastside Residents' Association and 
the other organizations included in D.E.R.A.'s 
proposal to finalize budget arrangements and 
examine the options available for community 
recreation use of Carnegie Library as proposed 
by D.E.R. A. ; 
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Clause #4 continued ; 

B. THAT the City Manager examine all proposals for 
the use of the Carnegie Library and report back 
to the Community Services Committee on the 
financial aspects and variety of options available; 

RECOMMENDED 

THAT the memo of Mayor Phillips, dated November 6, 1975, 
on the Carnegie Library be received for information by 
Council and that the City in no way consider selling the 
Carnegie Library and the City-owned property at Main and 
Hastings Streets." 

Council also, at its November iS, 1975 meeting, passed 
the following motion: 

"THAT the City solicit bids for lease of the Carnegie 
Library for any legal use, it being made clear that the 
building is a designated heritage structure; 

FURTHER THAT these bids be in the hands of the City 
by the end of January, 1976." 

In accordance with the above, the Supervisor of the 
Property and Insurance Division of the City advertised on 
November 2S and November 29, 1975 calling for proposals for the 
the lease of the building. The proposal call stipulates the 
lessee will be required to undertake to repair and retain the 
exterior appearance of the building and comply in all respects 
with City By-laws and regulations, including the "Historic 
Area" Schedule. 

In response to a written request from D.E.R.A. dated 
November 27, 1975 the Chairman agreed to hear D.E.R.A. on this 
matter at the Committee meeting this date. 

Mr. B. Eriksen, President of D.E.R.A., appeared before 
the Committee and submi^tted a brief dated December 4, 1975 
(circulated) in which D.E.R.A. proposed the City lease the 
Carnegie Library to D.E.R.A. for one dollar per year for 20 
years. The letter indicated D.E.R.A. will raise the necessary 
money for the renovations to the building. 

The Chairman opened discussion on this matter by suggesting 
that D.E.R.A. 's proposal should be forwarded to the City Manager 
to be considered with other proposals which will be opened and 
examined after January 30, 1976. 

During discussion it was noted the $650,000 the City had 
allocated for renovations to the building was originally in 
the 1973 budget and was for renovations to the building to 
provide office space for City and other government agencies 
and not for a community centre use. 

Following further discussion it was 

RESOLVED 

THAT the submission of D.E.R.A. dated December 4, 1975, 
be received as an application to lease the Carnegie 
Library and be referred to the City Manager as a proposal 
in accordance with the City's call for lease proposals 
for the Carnegie Library. 


The meeting adjourned at approximately 4:05 p.m. 

FOR COUNCIL ACTION SEE PAGEfS) 2^5. 


PART REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 

December 11, 1975 

A meeting of the Standing Committee of Council on Finance 
and Administration was held on Thursday, December 11, 1975, at 
1:30 p.m., in the No. 1 Committee Room, third floor. City Hall. 

PRESENT: Alderman Volrich (Chairman) 
Alderman Bowers 
Alderman Kennedy 
Alderman Marzari 
Alderman Sweeney 

CLERK: G. Harden 



RECOMMENDATION 

1. 1976 Capital Program on 
'Pay As You Go' Basis 

The Committee had for consideration, a report dated December 8, 
1975, (copy circulated) from the Special Committee to Review the 
1976-80 Capital Program. The report deals with ways and means of 
implementing a 'Pay As You Go' plan for essential capital projects, 
including consideration of priorities to be given projects, in 
particular over the year 1976, and explaining consideration beyond 
that, including timing when such projects should proceed. 

The Chairman stressed that the proposal before the Committee 
is for a one year program only and deals with the proposed basic 
capital program for 1976, the supplementary capital program is 
still to come. The Special Committee endeavoured to preserve 
enough flexibility in the program to allow for certain projects 
that may come up during the year. 

The City Engineer presented his concerns on the 'Pay As you 
Go' plan pointing out shortfalls that would occur over a five 
year period, as opposed to the benefits of a five year plebiscite, 
and suggested that some means be found to provide additional 
capital funding. 

The City Manager noted that the restriction placed on street 
paving under Note #1, regarding a proportionate reduction in the 
program should not be necessary. 

Following further discussion, it was 
RECOMMENDED 

(a) That net debt charges in the operating budget be allowed to 
grow at a rate of 10% over the previous year, commencing in 
1976. 

(b) That the 1.5 mills previously included in the operating budget, 
for capital purposes, be adjusted in 1976 to reflect the fact 
of the assessment roll being frozen at 1974 levels and there- 
fore 1.85 mills be approved for 1976. 

(c) That $2,000,000 be provided from the Debt Charges Equalization 
Fund in 1976, for the purpose of providing capital funds, with 
the proviso that these funds be replaced if possible from the 
net proceeds of the disposition of the Harbour Park property. 
Funds would also be provided from the Fund to support the 10% 
growth policy related to debt charges. 

(d) That the funds available for the 1976 Supplementary Capital 
Budget be established at $3,000,000 and the Basic Capital 
Budget at $6,250,000. 

(e) That the 1976 Basic Capital Budget recommended in the Special 
Committee's report and the sources of funds (see the table) be 
recommended for approval at an early Council meeting in 1976. 

cont ' d. . . . 
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Clause No. 1 continued 

(f) That each department and Board be required to submit the 
specific details of how they propose to spend their 
allocated capital funds. 

(g) That the Park Board be directed to not commit any 1976 City 
Capital funds to the Van Dusen Botanical Gardens without 
specific Council approval. 

The Finance Committee deleted the following recommendation 
of the Special Committee: 

"That the City Engineer reduce his curb and gutter and lane 
paving projects (City share) proportionately to the reduction 
of funds provided for Engineering works in total." 


FOR COUMCIL ACTION SEE PAGE(S).,..'..^ 


PART REPORT TO COUNCIL 


VEHICLES FOR HIRE BOARD 



December 10, 1975 

A meeting of the Vehicles for Hire Board was held on 
Wednesday, December 10, 1975, at 10:00 a.m. in the No. 1 Committee 
Room, Third Floor, City Hall. 


PRESENT 


CLERK ; 


Alderman Rankin, Chairman 

Mr. K. Armstrong, Permits and Licenses 

Dr. H. Bryson, Director of Permits 

and Licenses 
Mr. H. Creighton, Financial Analyst 
Police Constable Davies , Vancouver 

Police Department 
Mr. C. Fleming, Director of Legal 

Services 

Inspector Robertson, Vancouver Police 

Department 
Mr. L. Ryan, City Manager 

R. Demo f sky 


RECOMMENDATION 


1. Taxi Rate Increases 


On September 18, 1975, the Vehicles for Hire Board was 
submitted a request from the Vancouver Taxi-cab Owners Association 
for an increase in taxi rates. This request was referred to the 
Director of Finance for report back. 

Submitted this day was a City Manager's Report dated November 5, 
1975, which is on file in the City Clerk's Office, and stated in 
part : 


n Previous Rate Increases 
The more recent taxi rate increases have been as follows: 



March 

May 

Sept 

Proposed 


1972 

1974 

1974 

1975 

Flag 

$ .45 

$ .55 

$ .65 

$ .90 

% increase 

Nil 

22% 

18% 

33% 

Mileage 

$ .50 

$ .60 

$ .60 

$ .70 


25% 

20% 

Nil 

17% 

Waiting time 

$6.00 

$6.00 

S8.00 

$10.00 


nil 

Nil 

33% 

25% 

Fare for average trip of 3.5 miles 

$2.20 

$2.65 

$2.75 

$3.35 

% increase 

19% 

20% 

4% 

22% 


Impact of Rate Increases on Revenues 


It will be noted that the above fare increases are not necessarily converted 
to equivalent percentage increases in gross revenues because there are a 
number of economic factors which relate to it. For instance, as the cost 
of taxi services rise, a proportion of the taxi patrons will switch to 
another form of transportation which Is cheaper to them. Also, with the 
economic slowdown in Vancouver, Canada and the United States in the last 
year, the demand for taxi services has decreased. Thus, the l.'atts Marketina 
Research Ltd., who are consultants to the V.T.O.A.. have estimated that 
the 24% fare increases in May and September 1974, only boosted revenues 
for October - December 1974 by 9.3%. 
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Previous Consultant Studies 

In June 1974 the City hired the firm. The Thorne Group Ltd., to examine 
the financial aspects of the taxi industry and to make recommendations on 
the requested fare increases. They reported that, at the time of their 
study, the financial operations of the average cab would be as follows for 
June, 1974 (after reflecting the May rate increase, the change in drivers' 
remuneration, and costs at the May 1974 level) and for September, 1974 
(after reflecting the September rate increase): 

Thorne Data 
June 1974 September 1974 

Revenue $ 32,508 $33,723 

Operating Costs 10,352 10,432 

Drivers' Remuneration 

50% of qross 16,254 16,862 

fringe 8% of wages 1 ,224 1 ,248 

$27,830 $28,542 

Gross return to owner ( before taxes) $ 4-678 $ 5,181 

The Thorne Group reported that the cost increases experienced since the 
last rate increase in 1972 had been fully compensated by the May 1974 rate 
increase. They advised that the fare increase which was subsequently 
granted in September 1974 would provide a surplus of $609, and that this 
could be justified in terms of the expected diminished revenues occasioned 
by the expected increase in taxi licenses. 

In December/January 1975, the Watts Marketing Research Ltd. conducted an 
analysis of the financial aspects of the taxi industry for the V.T.O.A, 
In that report. Watts reported that the average earnings for taxi cabs in 
1974 was $36,942. By adjusting the data to reflect a full year operation 
on the May 1974 rates, the revenues being earned in June 1974 at an annual 
rate would be approximately $38,000 and in September would be approximately 
$38,308 Based on the expenditures as at June 1, 1974, as reported in 
the attachment by Watts, plus estimates of the September, 1974 level of 
expenditures, the comparable figures to the above figures by the Thorne 
Group are as follows: 

Based on VJatts Data 


Ju ne 1974 Sept e mber 1974 

Revenue $38,000 $38.308 

Operating Costs 11,307 11,557 

Drivers' Remuneration 

50% of gross 19,000 19.154 

fringe 8% of wages 1 ,520 1 .53? 

31 ,827 32,243 

Gross return to owner (before taxes) $ 6,173 $ 6,065 

Reported Cost Increases Since June, 1974 

In the attached four page document prepared by Watts, it is reported that 
costs for the average cab have increased by $4,323 for the period June 1, 
1974 to September 1, 1975, and this represents a 38% increase in operating 
costs. It will be noted that this figure includes an estimate for an 
increase in car insurance premiums for 1976. 

If the data provided by Watts on cost increases was applied to the Thorne 
Group's financial model of operating costs as determined in June, 1974, the 
cost increases to September, 1975 for the Thorne data would be $4,299, 
which would represent a 42% increase. 

As previously noted, there was a rate increase subsequent to the compiling 
of data in June, 1974. namely in September, 1974 when the fares increased 
by 4%. The additional revenues thus generated would have been split with 
54% going to the drivers, and the balance to offset operating costs and 
to add to profits. Thus when evaluating the cost increases from June, 
1974 to September, 1975, the additional revenue from the September, 1974 
rate increase must be deducted. 
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After makinq this deduction, the cost increases, when expressed as a 
percentage of revenue, would be ^^% for the Watts' data and 11.8% for the 
Thorne data. 

Basis f or Rate Incr ease 

The issue to be dealt with by the Board is the question of the basis for 
granting rate increases. Three alternative possible bases would be as 
fol 1 ows : 

1) The rates are to be increased to generate sufficient revenue to meet 
cost increases 

■ this approach links revenues to costs and gives recognition to the 
impact on revenue of rate increases plus reduced taxi patronage due 
to higher prices, 

2) The rates are to increase by a percentage amount equal to the percentage 
increases in costs 

- this approach links revenue to costs, but makes the assumption that 
the industry can maintain its volume in the face of higher rates. 

3) The rates are to increase based on an arbitrary judgment of v/hat is 
appropriate in view of current economic conditions and expected consumer 
response. 

- this approach does not attempt to link revenues to costs, but rather 
takes a broader approach, and gives recognition to the problem that 
significant rate increases may have a detrimental effect on taxi 
patronage and, perhaps, total revenues. 

It is our opinion that, based on the experience relating to the 1974 fare 
increases, where a 24% rate increase only increased revenues by 9,3% 
(conclusion reached by Watts) and under the existing economic conditions, 
the presently requested rate increases might not fully compensate the taxi ., 
owners for the reported cost" increases (if volume drops). Further, we 
do not think it to be a wise policy to attempt to meet this objective because 
it could result in very high rate increases. 

The second option is one whereby the rate increases are proportionate to 
cost increases. Although we do not strongly support this approach, it is 
a more determinable approach, and we have adopted a variant of it in the 
recommendation to this report. The reductions in revenue through consumer 
response should be met in the long run by growth in the demand and increased 
efficiency on the part of industry. ^ 

The third approach has a greater appeal to us. For one thing, it does not 
seem appropriate that the City should attempt to maintain the high level of 
profitability in the industry in the face of an overall economic slowdown. 
Rather, we are of the opinion that the City should focus on maintaining the 
volume of taxi patronage. This would be consistent with the long-run 
interests of the taxi industry, and with the City's transportation policy 
of discouraging the use of the private automobile. Any short term dip in 
profits is bound to be recouped in the longTrun as economic conditions improve, 
as long as a significant portion of taxi patrons are not alienated by the high 
rates, 

Another reason for our reluctance to adopt the first two approaches is our 
lack of confirmation of the data we have on costs and revenues. The two 
studies conducted by Watts and Thorne have demonstrated significant 
discrepancies in results. We do not have an opinion as to which has the 
more correct figures, but it will be noted that the industry's consultant. 
Watts, reports a significantly higher level of profitability than the 
Thorne report, A high level of profitability would be consistent with the 
current high prices for taxi licenses which are reportedly for the two 
major cab companies in the $40,000 range. 

Further, we note that the reported results by Watts and Thorne represent 
the average for all cabs, and Watts has stated in an earlier report that 
there are significant areas for improvement in efficiency. 


77d 


/5 


- 3 - 


Cont'd . . . 


BOARD OF AEWINISTRATION 


(WORKS) .1 


AUGUST 21ST, 1970. 


The following is a report of the Board of Administration: 


WORKS & UTILITY MATTERS 


CITY ENGINEER'S REPORT 

RECOMMENDATIONS 

1. Sewer in L/W Eraser Street, between 19th & 21st 
Avenues and on 20th Avenue, Carolina to L/W 
Eraser Street and on L/S 20th Avenue, Carolina 
to L/W Eraser Street 


"T.V. inspection showed these old sewers to be in poor condition and 
several blockages have occurred due to failure of the pipe; The pipes are 
also inadequate in size. 

The estimated cost of replacing these sewers is $40,000. 

I RECOMMEND that $40,000 be appropriated from Account Code 0116/7904, 
•Reconstruction and Relief - Unallocated' in the 1970 Sewers Capital Budget." 


Your Board RECOMMENDS that the foregoing be approved. 


2. Review of Policy re the Sale of Streets and 

Lanes for Inclusion in Commercial, Industrial, 
Multiple Dwelling and CDI Development 

The City's present established method of closing streets 
and lanes, and conditions of sale to adjoining owners, has 
produced considerable criticism and complaint from proposed 
developers. As a result, the Board of Administration instructed 
the Director of Finance, with other appropriate officials, to 
review the current policy, for subsequent report to City Coiancil. 

The following joint report from the Director of Finance, 
Director of Planning, City Engineer and Supervisor of Property 
and Insurance, has now been received: 

"Streets and Lanes are vested in the City and are under the 
jurisdiction of the City Engineer. As the need arises, 
funds are expended for the installation of various City 
services and private utilities on, over or under the high- 
way. These facilities form part of a service net-work - 
not merely a facility for the exclusive use of the abutting 
lots. ¥hen an owner of adjoining lands makes application 
to the City Engineer for the closing and purchase of a 
street or lane, the City Engineer reviews his highway 
requirements. If he is prepared to recommend closure, the 
following conditions apply: 

(a) the developer paying the cost of removal and where 
necessary, the relocation and replacement of 
existing services and utilities. This cost will 
vary considerably. 
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Requested Rate Increases 

The two nost pertinent rate increases to be analyzed are the flag and 
mileage rates. We do not have sufficient data to analyze the impact of 
the increases in the waiting time or trunk charge, but it is not 
anticipated to have any significant impact on the ''average trip." 

The requested increase in the flag rate is from $.65 to $.90 and, on the 
average trip of 3.5 miles, would increase the fare by 9.4% over the levels 
in June 1974. The requested increase in the mileage rate is from $.60 per 
mile to $.70 per mile and, on the average trip, would increase the fare by 
13.2%. Together, the two rate increases would Increase the average fare by 
22.6% over the levels in June 1974. Once again, it will be noted that total 
revenues would not necessarily increase by this amount, depending on the 
reaction of the patrons to the fare increases. 


By applying this proposed rate increase to the 
previously determined revenue figures, the following 
is a comparison of the increases in revenue and operatina 
costs since June 1974; 

Thorne Data Watts Data 

Revenue increase 8,567 8,659 

Operating cost increase 4,379 4,323 

Drivers' Remuneration 


The Board, in 1974. specified to the V.T.O.A. that the minimum drivers' 
remuneration would be 50% of the gross revenue (plus tips). With the 
fringe benefits included, this results in 54% of revenue being applied 
for drivers' remuneration and the balance for operating costs and profits. 
The Thorne Group estimated that the increase in drivers' share of revenues 
from 45% to 50% combined with the 1974 fare increases would result in a 
35,3% increase in remuneration to drivers. 

If the drivers were to share in the revenue increases 
contemplated with these rate increases this would mean 
that the owner's costs would increase significantly. 
The following is a comparison of the additional revenues 
(as shown above) and the additional costs (with the 
drivers sharing in the additional revenues): 


Thorne Data Watts Data 

Revenue increase 8,567 8,659 

Cost increase - operating 4,379 4,323 

- drivers 4 ,626 4,676 

9,005 8,999 


Th is would suggest that the requested rate increase would not fully compensate 
t he owners for their cost increases since June 1974 if the drivers' shar e 
in the i ncreased revenues on the basis presently required by the Board. 
I f the drivers were to ful l y participate in the increased rates, it wou l d_ 
mean that their remuneration would increase by 21.8% (assuming volume 
con sta nt). Th i s increase would be above the Federal wage guidelines o f 
8% to "10%. ' ' 
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A 1 ternative Rate Increase and Driver Participation 

One alternative would be to grant a rate increase which would compensate 
the owners for the cost increases and grant the drivers a 10% increase in 
remuneration. This would reouire a change in the drivers' rate of 
participation from 50% to 47.25%. 

The rate increase would be as follows: 


Pre s ent Proposed 


Flag $ .65 $ .75 

% increase 15% 

Flag plus initial 

1/6 mile (.75) 
Flag plus initial 

1/7 mile (.85) 

fUleage .60 .70 

% increase 17% 


Fare for average trip 2.75 3.20 

% increase 16% 


Based on the Watts data, this would produce an increase of $6,437 over the 
June 1974 level. Of that amount, $2,068 would go to the drivers which 
would be a 10% increase over the level of earnings in September 1974. The 
balance of $4,369 would go to the owners and would compensate them for 
their cost increases. 

Re commendations 

It is RECOmENDED that the taxi rates be increased to the following levels: 

' for the first one-seventh mile or fraction thereof S,85 
- for each additional one-seventh mile or fraction thereof $.10 

If the first recommendation is approved, then it is further RECOHflENDED 
that the driver's minimum share of gross revenues be reduced from 50% to 
47.25%.n 

Mr. H. Creighton, Financial Analyst, reviewed the above 
City Manager's Report with the Board. 

During the ensuing discussion the City Manager noted the 
three approaches which could be used as a basis for rate increases 
(outlined in above report) . When discussing the first two points 
he noted that sufficient statistical information on costs and 
revenues was not available to implement these, therefore, the 
basis for the final recommendations was outlined in point number 
three. The recommendations fall within Federal wage guidelines. 

Mr. J. Dawson, President of the Vancouver Taxi-cab Owners 
Association, was present and advised that he was concerned about 
the drivers' decrease in commissions and requested that the drivers' 
50% commission be retained. Also that the original rate increase 
request submitted by the VTOA be approved. He advised that the 
22% outlined in the above City Manager's Report would not net a 
large enough increase to cover a 50% commission to the drivers. 
Decreasing drivers' commissions would create labour problems among 
taxi drivers. He suggested that taxi rate structures be standardized 
in all surrounding municipalities. 

He quoted from a section of the Federal wage guidelines, which 
stated : 

"If an employer can demonstrate that he cannot attract 
or hold workers at existing wages and that an increase 
above the guidelines is necessary, the employer will 
not be regarded as having breached the guidelines." 
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He concluded that the taxi industry does not fall under the Federal 
wage guidelines. Presently 50% of the drivers are permanent, with 
the optimum being approximately 75% due to the seven day work week. 
Mr. T. Scarr reiterated that the taxi industry does not fall within 
the Federal Government wage guidelines. 

Mr. Dawson further noted that the reported 22% increase to 
compensate cost increases and thus leave their profit the same would 
only be reality if the taxi patron volume was constant. However, 
for both economic reasons, and improvements in the bus service, this 
volume was decreasing. 

Mrs. J. Wood, representing the Vancouver Taxi-cab Driver 
Employees Association confirmed the concerns expressed by Mr. Dawson, 
that decreasing the drivers' commission would cause labour problems 
among drivers, and requested that the original taxi increase rate 
requested by the VTOA be granted. 

The Chairman advised that a fair payment to the taxi drivers 
would be approximately $5.00 per hour. Mr. Dawson advised that if 
the rate increase outlined in the above City Manager's Report was 
granted, it would yield approximately $4.00 per hour to the drivers. 

The Director of Permits and Licenses suggested that the rate 
increase, as requested by the VTOA, was not unreasonable. Further 
that the VTOA should be encouraged to improve the quality of 
drivers. To assist the City in getting better service the drivers 
should be given a 50% commission. 

The Chairman expressed approval of the above points and 
suggested that from January 1, 1976, the City should compile as 
much information on earnings of taxi drivers as possible. Mr. Dawson 
advised that approximately 80% of all taxi drivers are drivers only, 
and do not own cars. This 80% segment would provide a reasonable 
basis from which to derive the required information. Mr. Creighton 
suggested that the taxi industry could do a survey and base this 
information on trip sheets, and submit this information for the 
future knowledge of the Vehicles for Hire Board. Mr. Dawson 
advised that the taxi industry would co-operate with this in every 
way . 

Following further discussion on this matter, it was, 
RECOMMENDED, 

THAT the following taxi rate increases be approved, 
effective January 1, 1976: 

RATE 

1) Flag $ .90 

Flag plus initial 1/6 mile) 

Flag plus initial 1/7 mile) U.OU) 

2) Mileage (per mile) .70 

3) Waiting time (per hour) 10.00 

4) Charge for carrying trunk 2.00 

5) Special rate from Exhibition Park 

to downtown Vancouver 1.25 


* * * * 




STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


December 11, 1975 


A meeting of the Standing Committee of Council on Finance 
and Administration was held on Thursday, December 11, 1975, at 
1:30 p.m., in the No. 1 Committee Room, third floor. City Hall. 


PRESENT ; Alderman Volrich (Chairman) 
Alderman Bowers 
Alderman Kennedy 
Alderman Marzari 
Alderman Sweeney 

CLERK: G. Harden 


The Committee had for consideration, a letter dated December 5, 
1975, from the Central Mortgage & Housing Corporation together with 
background material relevant to this matter attached to a memorandum 
dated December 4, 1975, from the Planning Department. (On file in 
the City Clerk's Office). 

On June 17, 1975, City Council, when dealing with a Manager's 
report dated June 13, 19 75, passed the following motion: 

"THAT the City request the Province and C.M.H.C. to increase 
their allocations to the City of Vancouver by $62,500 and 
$125,000 respectively to permit the addition to the 
Strathcona Community Centre to be constructed under the 
197 5 Neighbourhood Improvement Program but that the 
decision to proceed with this Community Centre addition be 
deferred until final approval of the original Neighbour- 
hood Improvement Program application has indicated that 
the Community Centre addition can proceed without 
prejudicing the other two Neighbourhood Improvement 
Program proposals." 

The CMHC, in their letter of December 5, 1975, confirm that 
$125,000 of the 1975 allocation of N.I. P. funds is designated 
ekclusively for. the Strathcona Community Centre. 

The Chairman noted that the Federal funds of $125,000, together 
with $62,500 City funds (already allocated by Council on 
September 24, 1975), and $62,500 Provincial funds, will bring the 
total funds approved for the Strathcona Community Centre extension 
to $250,000. 

Following discussion, it was 

RECOMMENDED 

(a) That in view of the letter from CMHC dated December 5, 1975, 
Council now approve that the Strathcona Community Centre 
extension proceed; 

(b) That the letter from CMHC and background material be received. 


2. Development Permit Board - Budget in 
Advance of 1976, Plus 1975 Budget 

The Committee had for consideration, a Manager's report dated 
November 27, 197 5, (copy circulated) detailing the Development 
Permit Board's budget requests, in advance of the 1976 budget, 
totalling $5,025 for 1976, and remaining 1975 expenses totalling 
$555.00. 


RECOMMENDATION 


1. 


Strathcona Community Centre Extension 
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Clause No. 2 continued 

The City Manager questioned the amount of $3,224 for overtime, 
and the Planning Department advised that the amount of $2,000 
listed for senior planners would not likely be asked for by the 
senior planners involved, however, the junior staff would claim 
overtime. In addition, it is expected that the full Development 
Permit Board budget will be recoverable through the Development 
Permit fee structure. 

Following further discussion, it was 

RECOrdMENDED that Council approve the Development Permit Board 
budget for 1975, in the amount of $555.00, and for 1976, in the 
amount of $5,025 in advance of the 1976 budget. 


The meeting adjourned at approximately 3:00 p.m. 



CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, January 6, 1976, in the Council Chamber 
commencing at 2.00 p.m. 

P RESENT ; Mayor Phillips 

Aldermen Bird, Bowers, Boyce , Har court, 

Marzari, Rankin, Sweeney & Volrich. 

ABSENT: Alderman Cowie (Leave of Absence) 
Alderman Kennedy. 

CLERK TO THE COUNCIL: D.H. Little. 


PRAYER . 

The proceedings in the Council Chamber were opened with 
prayer . 

'IN CAMERA' MEETING. 


The Council was advised that there was a matter to be 
considered 'in Camera' later this day. 

ADOPTION OF MINUTES 

MOVED by Aid. Bird 
SECONDED by Aid. Boyce 

THAT +-he Minutes of the Regular Council Meeting of December 
16, 1975, (with the exception of the 'in Camera' portion) be adopted 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Sweeney 
SECONDED by Aid. Boyce 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 


CITY MANAGER'S REPORT 

B. Rail/Truck Terminal for B.C. Hydro 
in False Creek, Area 3. 


The Council considered the following report dated December 
23, 1975, as submitted by the City Manager: 

Vancouver City Council, at its meeting on December 9, 1975, when 
(loaling with the proposed Rail/Truck Terminal for B.C. Hydro in 
False Creek, Area 3, passed the following motion: 

"TILA.T this whole matter be deferred until the first meeting 
of Council in January 1976, and in the meantime the City 
Manager report on: 


Cont ' d 
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Rail/Truck Terminal for B.C. Hydro 
in False Creek. Area 3. (Cont'd ) 

(a) The f ive objections stated in B.C. Hydro's letter 
regarding the alternative proposal of a road/rail 
right-of-way between the viaduct supports, presently 
being studied by Marathon Realty Co., Ltd., for the 
Provincial Government; 

(b) Acceptable confirmation of Rail Freight facilities 
being relocated after ten years; 

(c) Economics of transactions generally, from City's 
point of view." 

A mooting was hold December 22, 1975 with City officials and ropr<!s- 
ontatives oT B.C. Hydro. Tho consultant architects for B.C. Hydio 
presented throe options which wore discussed in relation to the pre- 
ferred proposal 'P'. 

The three options basically involved containing the new rail/truck 
facility entirely to the south of the viaduct (proposals attached.) 
The options were not pursued by Hydro for reasons of functional 
efficiency, economics and/or their physical space requirements. 


Wj l,h respect to the five objections regarding the alternative proposal 
oi' locating a road/rail right-of-way between the viaduct supports ro- 
forrod to in tho above motion, the following explanations were given 
by Hydro representatives: 

(1) The proposal right-ox-way would require removal of three build- 
ings from Commonwealth Construction who have sixteen years 
remaining on their lease in the area. These buildings would 
have to bo relocated elsewhere and would add to the cost of 
development (see point #3.) 

(2) Although it is estimated that only four - six months would bo 
required to negotiate a move on tho part of Commonwealth Con- 
struclion, any redesign at this stage would require redoing 
(Irawj.ngs. Hydro plan to start construction early in 1976. 

(3) Rf.'locai ion of Commonwealth Construction at an estimated cos t o [' 
approximately $400,000 and this, with other increased costs iliio 
to ottior lease problems and operating inefficiencies, would 
incroa.so tlio total cost of tho project by approximately 13% and 
Ls tliorc? ['ore not feasible. If none of the options nor tho pi-o- 
['errod proposal were acceptable to the City thoy could oxpan<l 
['aciixtios on land they now occupy (this would bo a i^oor soJulJon 
as Car as the City is concernod, as it would not I'x-oe up any land 
and won l.d noi, permit tho Taylor Street connection to provi^io tho 
soutli by-pass which is needed by tho City.) 

( 1) Tlio a I I o fna t iv(> proposals provide Le.-:>.^ ia,iKi for d o vol opmen !. . 

B(u:ai!s(> c>r dosigri c ons i d ora.ti on relating to tlu> movement of 

i-iiil CiU'.s arid foducod site area, a.s well a.s opei-atxng i noff ic it.-nc 
I ho a I i.(U'na t o proposals wore droppofl. 

(")) rail\in^' ai-rangomoiits caji bo rationalized within tiie availal)le sit 

in all pi-oposals; liowc^vei-, their location witii respect to the i-ai 

I tack and wai-oliousos creates some difficulties. The proposal lor 
i-oof-top pa.rl;ing was dropped for economic reasons. 

Willi respect to recommendation 'b', Hydro officials reported that they 
consul led wi th their Executive Director, Mr. J. Wilson, and received 
e on f iriuati. on of iUc ton yc^ar Life of the facility. The ten year term 
would begi.n following comjjletaon of the first warehouse buildings. 
Construction of the warehouse buildings is to be phased over about 
throe years. 


Cont 'd . 
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Rail/Truck Terminal for B.C. Hydro 
in False Creek. Area 3. (Cont'd) 


H\(Lro officials reported that the Authority felt the statement by thoij 
Executive Director should provide the City with a sufficient comrnitmeni 

Following discussions with the City Manager and the mover of the motio] 
Alderman Marzari , it was agreed that the points regarding economics ha( 
been dealt with in recommendation 'a' and therefore recommendation 'c' 
was not considered. 

Vith respect to the Taylor Street connection, City Council on January 
9, 1975, passed the following motion after hearing presentations from 
the Minister of Lands, Forests and Water Resources regarding demon- 
stration projects: 

"THAT the Provincial Government be advised that Council welcomes 
the |)roposal of a False Creek Lake and supports the submission t 
tlie Federal Government subject to: 

(a) construction to include the diverting of traffic around 
the lake to the satisfaction of the City Engineer; 

(b) the project to be carried out without cost to the City; 

FURTHER, that the Provincial Government be requested to in- 
clude, in its scheme, a culvert system from the proposed lake 
to the harbour area in Burrard Inlet." 

It was noted during discussions with Hydro officials that an agreement 
could be worked out whereby the City would have the option of realign- 
ing the Taylor connection after Hydro vacated the site. 

In v^ew of the facts that: 

(1) Hydro have advised the City they . intend to proceed with this 
development under their powers as a public utility, and without 

a development permit; although they intend to continue to consult 
with City officials on the project; 

(2) Should they be forced to abandon proposal 'P' for some unforeseen 
circumstances, they would not adopt options 'A', 'B', or 'C* but 
would instead expand over the present site; 

(3) The development will be in place for only 10 years; 

(4) A badly needed south by-pass road allowance will be provided throi 
B.C. Hydro property, to bo realigned if required by the City aftei 
the development has been relocated. 


The City Manager therefore RECOMMENDS that City Council endors( 
|)foj)osa, t 'P' as presented in the consultant's report. 

The City Manager submits for CONSIDERATION the question of 
a|)|)r(uiching the Provincial Government for an agreement regarding Hydro 
tenure^ and the matter of funding construction of the Taylor Strc^et con- 
ncc tioti . 

Circulated to Members of Council is a report from the consultants 
s u|)|)ort j ng the i)osition that proposal *P' is the only proposal accept- 
able to the Hydro. 


Cont'd. 
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Rail/Truck Terminal for B.C. Hydro 
in False Creek, Area 3 , (Cont'd) 

Council received further explanation from the City Manager 
and the City Engineer and from Mr. Grant, representing B.C. Hydro, 
in particular regard to the re-location of the rail-freight 
facilities and the construction of the Taylor Street road - connec- 
tion . 

MOVED by Aid. Bowers 

THAT the recommendation of the City Manager as contained in 
his report of December 23, 1975, be approved, subject to a 
resolution being obtained from the Board of Directors of B.C. 
Hydro and Power Authority committing the Authority to completion 
of the removal of its rail-freight development by December 31, 1985 

- CARRIED 

(Aid. Bird, Rankin and Sweeney opposed) 

The Mayor advised that the City Manager would be reporting 
further on the matter of financing the construction of the Taylor 
Street road - connection. 


UNFINISHED BUSINESS & DELEGATIONS 

1. Soliciting for Charity 
on City Streets. 

City Council, on December 15, 1975, received for information 
a Manager's Report dated December 2, concerning the international 
Society for Krishna Consciousness Inc. soliciting funds on City 
Streets without approval, and granted the hearing of a delegation 
from ISKCON. 

Mr. Peter Chatterton, President of the organization, addressed 
the Council and filed a brief outlining the objectives of the 
group and suggesting that they meet with a committee or Council 
Members with a view to resolving the matter of the issuance of a 
license for the group to solicit. 

MOVED by Aid. Harcourt 

THAT the representation by ISKCON, and the brief submitted 
this day, be received. 

- CARRIED UNANIMOUSLY 


2 . Brock House Society - Request 
for Interim Operating Funds . 

Council, on December 15, 1975, considered a clause contained 
in the report of the Community Services Committee, dated December 
4, 1975, regarding a request of the Brock House Society for Interim 
Operating Funds in the amount of $3,500. Council deferred the 
matter until this meeting of Council. 


Cont ' d . 
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UNFINISHED BUSINESS & DELEGATIONS (Cont'd) 

Brock House Society - Request 

for Interim Operating Funds (Cont'd) 

MOVED by Aid. Bird 

THAT a grant of $3,500 on a 'one-time' basis be approved to 
the Brock House Society towards Interim Operating Expenses, and 
that the funds be provided from the Social Planning Department POSER 
budget . 

- LOST NOT HAVING 
RECEIVED THE 
REQUIRED MAJORITY 

(Aid. Bowers, Har court and Volrich opposed) 

MOVED by Aid . Boyce 

THAT further consideration of the Brock House Society's 
request for a grant be given when all Members of Council are 
present and representatives of the Society be invitea tc address 

Council as a delegation at that time. 

- CARRIED UNANIMOUSLY 


COMMUNICATIONS OR PETITIONS 

Burrard View Park - 
Juvenile Detention Home 

Under date of December 16, 1975, the Chairman of the Park 
Board submitted the following excerpt from the Board's minutes: 

"Board members reviewed the City Manager's report dated 
December 5th to City Council which recommended demolition 
of the old juvenile detention home located on City 
property adjoining Burrard View Park. On December 9th, 
City Council deferred the Manager's report to their 
December 16th meeting. 

After discussion, it was regularly moved and seconded, 

THAT the Board request City Council to add the city- 
owned property to Burrard View Park for park and 
recreation purposes when the building is demolished." 

Council, on December 16, 1975, approved the demolition of 
this building. 

MOVED by Aid . Bird 

THAT the letter from the Park Board, dated December 16, 1975, 
be referred to the Director of Planning for report to the Standing 
Committee on Planning and Development, and a representative of the 
Park Board be invited to the Committee Meeting when the matter is 
considered . 

- CARRIED UNANIMOUSLY 


Board of Administration, August 21, 1970 
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(WORKS - 2) 


Item No. 2 (Cont'd. ) 

(b) the developer paying the market price of the land which 
the Supervisor of Property and Insurance will estimate 
on the basis of the intended future use of the consoli- 
dated site. 

Some developers have indicated that in their view the City is 
being unduly harsh and that procedures should be modified for 
the following reasons: 

(a) The consolidation of closed streets and lanes with 
adjoining lands creates larger sites upon which develop- 
ment can proceed in accordance with good planning 
concepts . 

(b) The City is relieved of the responsibility for continued 
maintenance of the closed street or lane. 

(c) The closed portion of street or lane becomes taxable. 

(d) The cost to the developer of paying for the removal or 
relocation of services and utilities, plus the full 
market value for the closed highway based upon the 
intended use, can well make this the most expensive 
realty in the total site, and in certain instances be 
so high as to frustrate the development. 

Your officials have carefully considered this matter and have 
reviewed the basis of present policy. Streets and lanes are 
vested in the City for the benefit of the general public. A 
particular portion of highway does not exist solely for the 
access and benefit of a particular site. It is part of a system 
on which the general public can travel, or it forms part of a 
service or utility grid. Many streets and lanes fill such an 
important roll that the City Engineer will not recommend closure. 
Where it is recommended, it is obvious that adjacent streets or 
lanes must accommodate an increased traffic or service load. 

Developers, by the process of consolidation, are often able to 
increase the effective area of a site fronting a major street - 
they may be able to take advantage of increased floor space 
ratios due to site size and shape. They also have greater flex- 
ibility in the design of structures, since they are not restricted 
to the depth of site from street to lane (normally about 120'). 

A developer is often desirous of acquiring a lane allowance 
between commercially and residentially zoned property, in order 
that he may subsequently make application for rezoning the con- 
solidated site to the higher use. As a condition to rezoning 
the City may require setbacks from the residential streets, 
landscaping, placing of utilities underground, etc. This, how- 
ever, is a mandatory requirement for rezoning - not of the street 
or lane closure. 

A developer wishing to assemble a site for his purpose, will 
search for a location where the existing building improvements 
are such that the acquisition of the individual properties and 
demolition costs of the structures will be compatible with the 
value of the consolidated site for his purpose. Likewise, a 
developer may obtain information as to the existing utilities 
in an intervening street or lane, the estimated cost of their 
removal or relocation, and the estimated market value of the 
closed highway. The potential developer can thus determine in 
advance the probable cost of the assembled site and whether it 
is economic for his purpose. If he proceeds, then it can be 
assumed that market values have been established by a willing 
buyer . " 


. . Cont'd. 
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(Cont'd) 


Request that City Host a Banquet 
at 21st Triennial of The National 
Council of Women of Canada 


The National Council of Women of Canada, in a letter dated 
October 7, 1975, requested the City to host a banquet during the 
conference of the National Council of Women to be held in 
Vancouver June 21 - July 2, 1976. 

MOVED by Aid. Bowers 

THAT the foregoing letter from the National Council of Women 
of Canada be received and no further action taken. 

- CARRIED UNANIMOUSLY 


Hostel Units - Dun levy Avenue 
and Alexander Street. 


Under date of December 8, 1975, the Mayor, as Chairman of the 
Board of Directors of the Vancouver Non-Profit Housing Corporation 
submitted the following report regarding Hostel Units on Dunlevy 
Avenue and Alexander Street: 


"Vancouver City Council passed the following resolution Octo- 
ber 21, 1975: 

"THAT Councii approve the construction of up to a 
six storey hostel housing project on the site of 
the south east corner of Dunlevy Avenue and Alex- 
ander Street; being Lots 1-6, Block 41, D.L. 196 
subject to approval of the Antoinette Lodge Steering 
Group. " 

An application for funding was made by the Vancouver Non- 
profit Housing Corporation to C.M.H.C., who advised December 3, 
1975 that a loan under Section 15.1 of the N.H.A. had been 
approved. This loan will be in the amount of $2,998,776. 
The loan is subject to execution of all terms of the formal 
agreement . 

Tlie loan will fund the creation of 171 hostel units. 
This report is submitted for the information of Council." 


MOVED by Aid. Sweeney 

THAT the foregoing letter from the Mayor be received for 

information . 

- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIONS (Cont'd) 

Sponsorship for Dinner at 1976 
Conference of Interchange on 
Canadian Studies. 


Council, on November 18, 1975, considered a letter from 
Interchange on Canadian Studies, requesting the Council to host 
a dinner, and referred the request to the Vancouver School Board 
with the suggestion that it consider hosting the dinner. 

Under date of December 18, 1975, a letter was received from 
the Chairman of the School Board in which the Board advised it 
had committed about $13,000 of staff time and services to the 
week-long meeting. Council, therefore, was requested by the 
School Board to reconsider its decision and assist the Board in 
sponsoring this conference. 

MOVED by Aid . Rankin 

That the letter from the Vancouver School Board, regarding 
the 1976 Conference of Interchange on Canadian Studies, be received 

- CARRIED UNANIMOUSLY- 


Request for Support re 
Increase - National Gas Costs . 

The Council of the City of Windsor, in a letter dated 
December 22, 1975, requested the City to endorse a resolution 
restricting further energy price increases to the Wage and Price 
Guidelines established by the Federal Government. 

MOVED by Aid. Bird 

THAT this Council support the resolution of the City of 
Windsor as contained in its letter of December 22, 1975. 

- LOST 

(Aid. Boyce, Bowers, Marzari, Volrich and the Mayor opposed) 

MOVED by Aid. Volrich 

THAT the letter from the City of Windsor be received. 

- CARRIED UNANIMOUSLY 


Sale of Menno Court - 
5700 Block Bruce Street 

The Chairman of the Mennonite Senior Citizens Society, in a 
letter dated December 16, 1975, requested to appear before Council 
concerning the extra cost involved in preparing the ground for the 
Menno Court Senior Citizens site. The organization is of the 
opinion that it has suggestions which will resolve the matter in a 
manner satisfactory to itself and the City. 

MOVED by Aid . Rankin 

THAT the delegation request of the Mennonite Senior Citizens 
Society be granted. 

- CARRIED UNANIMOUSLY 


Q 
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Council Representation on 
Public B o ards and Commissions . 

Under date of January 5, 19 76, the Mayor submitted Council 
appointees to various Board and Commissions and, after amendment, 
it was 

MOVED by Aid. Volrich 

THAT the following appointments be approved: 

AUDITORIUM BOARD 

Alderman Bowers 

BRITANNIA COMMUNITY SERVICES MANAGEMENT BOARD LIAISON 
Alderman Marzari 
CIVIL DEFENCE BOARD 
Mayor Phillips 

DOIVNTOIVN PARKING ASSOCIATION 


Alderman Volrich 
FOLKFEST '76 COMMITTEE 


Alderman Boyce 
Alderman Volrich 

GREATER VANCOUVER CONVENTION & VISITORS BUREAU 
Alderman Sweeney 
HERITAGE ADVISORY BOARD 
Alderman Harcourt 

JOINT BURNABY-VANCOUVER ERASER RIVER C0MJ>1ISSI0N 
Alderman Cowie 

LOWER MAINLAND MUNICIPAL ASSOCIATION 
Alderman Boyce 

METROPOLITAN BOARD OF HEALTH 


Alderman Boyce 

Alderman Marzari (Alternate) 

OFFICIAL TRAFFIC COMMISSION 

Chairman: Alderman Bird 

Alderman Marzari 

P.N.E. DIRECTORS 

Alderman Bowers 
Alderman Bird 
Alderman Cowie 
Alderman Sweeney 
Alderman Volrich 


PARK BOARD LIAISON 

Alderman Boyce to alternate with the DEPUTY MAYOR 

(This will mean one meeting amonth for the Deputy Mayor 

and one for Alderman Boyce) 


Cent ' d . 
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Council Representation on 

Public Boards and Commissions (Cont'd) 

REMEMBRANCE DAY COMMITTEE 

Mr. Halford Wilson 
Alderman Bird 

SCHOOL BOARD LIAISON 

Alderman Bowers 

U.N. CONFERENCE COMMITTEE 

Chairman: Alderman Kennedy (with power to add) 

VANCOUVER ART GALLERY ASSOCIATION 

Alderman Marzari 

VANCOUVER ATHLETIC COMMISSION 

Alderman Sweeney 

VANCOUVER LIBRARY BOARD 

Alderman Cowie 

VANCOUVER RESOURCES BOARD 

Alderman Marzari 
Alderman Rankin 

VEHICLES FOR HIRE BOARD 

Alderman Rankin 

VANCOUVER CITY PLANNING COMMISSION NOMINATING COMMITTEE 
Alderman Bowers 


- CARRIED UNANIMOUSLY 


MOVED by Aid. Volrich 

THAT the Standing Committees, including Chairmen and Vice- 
chairmen, as appointed in 1975, be re-appointed for 1976. 

- CARRIED UNANIMOUSLY 

Deputy Mayors - 1976 

Under date of January 5, 1976, the Mayor submitted the following 
letter : 


It is the established policy of City Council to have a 
rotating Deputy Mayorship. The Deputy Mayor handles a 
number of social functions and official gatherings that 
it is not possible for the Mayor to attend. For this 
service he receives extra remuneration. 


Cont ' d . 
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Deputy Mayors - 1976 (Cont'd) 

Members of Council are asked to be Deputy Mayor for one 
month periods throughout the year. I propose the following 
roster for Deputy Mayor: 


MOVED by Aid , Bowers 

THAT the foregoing proposal by the Mayor be approved. 


Hardship Appeal - Illegal Suite 
1511 West 63rd Avenue . 


Mr. and Mrs. Harold Epp, in a letter dated December 31, 1975, 
requested an opportunity of appearing as a delegation before 
Council to speak against Council's refusal to permit the use of 
their basement suite. 

MOVED by Aid. Rankin 

THAT the foregoing request of Mr. and Mrs. Harold Epp, to 
appear as a delegation, be granted. 


The Council recessed at 3.35 p.m., and, 
following an 'In Camera' meeting in the 
Mayor's Office, reconvened in the Council 
Chamber at 3.55 p.m., with the same 
members present. 


January 1976 
February 1976 
March 1976 
April 1976 
May 1976 
June 1976 
July 1976 
August 1976 
September 1976 
October 1976 
November 1976 
December 1976 


Darlene Marzari 
Art Cowie 
Hugh Bird 
Jack Volrich 
Helen Boyce 
Warnett Kennedy 
Fritz Bowers 
Ed Sweeney 
Harry Rankin 
Michael Harcourt 
Jack Volrich 
Darlene Marzari 


- CARRIED UNANIMOUSLY 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS 

A , MANAGER ' S GENERAL REPORT 
JANUARY 2 , 1976 . 


Works & Utility Matters 
(January 2, 1976) 

Closure of Lane South of 15th Avenue 
West of Carolina Street, Portion of 
Lot A, Block 100, D.L.SOl. 
(Clause 1) 

MOVED by Aid, Rankin 

THAT this clause be deferred, pending the hearing of 
delegations from Mr, W, Partridge and Mr, W, Nelsen, as requested, 

- CARRIED UNA^', IMOUSLY 

Social Service and Health Matters 
(January 2, 1976) 

875 West 63rd Avenue - 
Hardship Appeal, 
(Clause 1) 

MOVED by Aid, Harcourt 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved, 

- CARRIED UNANIMOUSLY 


Building and Planning Matters 
(January 2, 1976) 

The Council considered this report which contains two clauses, 
identified as follows: 

Cl , 1, Bonus Provision: Kitsilano RM-3B and RM3A-1 Zoning, 
Cl , 2, Rezoning Application - Yew Street and S.W, Marine 
Drive overlooking the Marine Drive Golf Course, 
Western portion of Lot 11 and Parcel L, Block 3, D,L.316, 

The Council took action as follows: 

Bonus Provision: Kitsilano RM-3B 

and RM3A-1 Zoning, 

(Clause 1) 

MOVED by Aid, Marzari 

THAT this clause be referred to the Standing Committee on 
Housing and Environment for consideration and report, 

- CARRIED UNANIMOUSLY 

Rezoning Application - 

Yew Street & S,W, Marine Drive, 

(Clause 2) 

MOVED by Aid, Bird 

THAT the recommendation of the City Manager be approved and, 
therefore, the application be referred to a Public Hearing, 

- CARRIED UNANIMOUSLY 


Regular Council, January 6, 1976. ..... 
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Fire and Traffic Matters 
(January 2, 1976) 

Request for Bus Stops on 
Granville Street at Drake Street. 
(Clause 1) 

MOVED by Aid. Rankin 

THAT the recommendation of the 
this clause, be approved. 


City Manager, as contained in 
- CARRIED UNANIMOUSLY 


Finance Matters 
(January 2, 1976) 

The Council considered this report which contains fear clauses, 
identified as follows: 

Cl . 1. Authority to Invest Funds. 
Cl . 2. Annual Financial Authorities. 

Cl. 3. Cedar Cottage N.I. P. Appropriation: Equipment for 

Grandview Community Centre Lounge . 
Cl . 4. Park Board: Satellite School Program. 

The Council took action as follows: 


Clauses 1 & 2 . 

MOVED by Aid. Bird 

THAT the recommendations of the City Manager, as contained 
in clauses 1 and 2 of this report, be approved. 

- CARRIED UNANIMOUSLY 

Cedar Cottage N.I. P. Appropriation: 
Equipment for Grandview Community Centre Lounge. 
(Clause 3) 

MOVED by Aid. Bowers 

THAT Council authorize the appropriation of $5,500 from the 
Social Facilities account of the Cedar Cottage Neighbourhood 
Improvement Program for acquisition of equipment and paint for 
the lounge/games room of the Grandview Community Centre. 

- CARRIED UNANIMOUSLY 


Park Board: Satellite 
School Program. 
(Clause 4) 

MOVED by Aid. Boyce 

THAT Council approve a transfer within the Park Board budget 
in the amount of $5,060 to Small Community Halls account. 


(Aid. Rankin and Sweeney opposed) 


- CARRIED 
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Property Matters 
(January 2, 1976) 

Consent to Assignment of Lease; 
McLaren Electric Building - 
1836 West 5th Avenue. 
(Clause 1) 

MOVED by Aid. Bird 

THAT the recommendation of 
in this clause, be approved. 


the City Manager, as contained 

- CARRIED UNANIMOUSLY 


I . Report from Standing Committee 
on Housing & Environment. 
(December 18, 1975.) 

The Council considered this report which contains fourteen 
clauses, identified as follows: 

Progress on Enforcement of Fire By-law. 
Fire By-law Enforcement - Mt . Allison Lodge. 
Fire By-law Appeal - Windermere Apartments. 
Progress on Enforcement of Lodging House By-law. 
Lodging House By-law Enforcement - Wicklow Hotel. 
Compact Housing Program - Progress to Date. 
Killarney Gardens. 

Housing Management and F.P.28, Hard to House 
Facility, 300 Block East Cordova Street. 
Amendments to the Sign By-law. 

Amendments to Sign By-law; Sign Schedules for 
Recently re-zoned Comprehensive Development Districts 
"Molson's" Sign - 1550 Burrard Street. 
Fire By-law Enforcement - Strathmore Lodge. 
Enforcement of Lodging House By-law. 
Interim Housing Status Report. 
Financing - Low Cost Spay and Neuter Clinic. 

The Council took action as follows: 


Cl 

. 1. 

Cl 

. 2. 

Cl 

. 3. 

Cl 

. 4. 

cl 

. 4a . 

Cl 

. 5. 

Cl 

. 6. 

Cl 

. 7. 

Cl 

. 8. 

Cl 

. 9. 

Cl 

.10 . 

Cl 

.11. 

Cl 

.12 . 

Cl 

.13 . 

Cl 

.14 . 


Progress on Enforcement 
of Fire By-law. 
(Clause 1) 

MOVED by Aid. Harcourt 

THAT the recommendation of the Committee that the City of 
Vancouver not issue 1976 Business Licenses for the Empress Hotel, 
235 East Hastings Street, be deleted as the owners have now signed 
a contract re sprinkler installation. 

FURTHER THAT any reference to the Empress Hotel be deleted 
from recommendation 'B' of the Committee. _ ^^^-^^^ UNANIMOUSLY 

Cont ' d . . 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Report from Standing Committee 
on Housing and Environment. 
(December 18, 1975) (Cont'd) 

Progress on Enforcement 
of Fire By-law, 
(Clause 1) (Cont'd) 

MOVED by Aid. Bowers 

THAT the Director of Permits and Licenses be instructed to 
not issue any city of Vancouver licenses to the Vanport Hotel, 
645 Main Street and the Ivanhoe Hotel, 1038 Main Street, until 
Council has heard representations on January 27, 1976, from the 
owners of these two hotels. 

FURTHER THAT the Liquor Administration Branch be advised of 
Council's action in this matter, and requested not to issue Liquor 
Licenses to these two hotels until after the January 27, 1976, 
meeting; in addition the Liquor Administration Branch be invited 
to be present at the January 27, 1976, meeting of Council. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt 

THAT recommendations 'B' and 'C of the Committee, as 
amended, be approved. 

- CARRIED UNANIMOUSLY 

Clauses 2-5 (inclusive) 

MOVED by Aid. Harcourt 

THAT the recommendations of the Committee, as contained in 
clauses 2, 3, 4, 4a, and 5, be approved. 

- CARRIED UNANIMOUSLY 

Killarney Gardens 
(Clause 6) 

Alderman Harcourt advised that the Committee is having 
difficulties in getting agreement from the owners of Killarney 
Gardens to a meeting to discuss this matter. However, he will 
continue his efforts to arrange a meeting. 

MOVED by Aid. Harcourt 

THAT recommendations 'A' and 'B' of the Committee, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 

Housing Management and F.P.28, Hard to 
House Facility, 300 Block East Cordova St. 
(Clause 7) 

MOVED by Aid. Harcourt 

THAT recommendations 'A', 'B' and 'C' of the Committee be 
approved and the following be added as recommendation 'D': 

"THAT approval in principle be given to establishment of 
a Hostel Management Advisory Group, with membership as 
follows : 


Cont ' d . 
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Standing Committee on Housing 

and Environment, 

(December 18, 1975) (Cont'd) 

Housing Management and P.P. 28, 
Hard to House Facility, 300 
Block East Cordova Street - 
(Clause 7) (Cont'd) 

Two representatives from the Community 
Resources Board; 

One representative from the Downtown 
Community Health Society; 

One representative from the Downtown 
Eastside Residents' Association; 

One representative from community groups that 
have been involved in housing in the 
Downtown Eastside; 

One representative from the Social Planning 
Department, City of Vancouver." 

- CARRIED UNANIMOUSLY 


Clauses 8 - 14 ( inclusive ) 

MOVED by Aid . Harcourt 

THAT the recommendations of the Committee, as contained in 
clauses 8, 9 and 10 be approved, and clauses 11, 12, 13 and 14 
be received for information. 

- CARRIED UNANIMOUSLY 


II. Report from Standing Committee 
on Community Services. 
(December 18, 1975) 

The Council considered this report which contains six clauses, 
identified as follows: 

Cl . 1. Liquor Permit Application - 205 Main Street. 
Cl. 2. Liquor Permit Application - 801 Beach Avenue. 
Cl . 3. Super Graphics and Wall Murals - Approval Process, 
cl. 4. Ray-Cam Co-operative Community Centre - Operational 
Structure . 

Cl . 5. Request for Approval to Distribute Furniture valued 

at over $3 00. 
Cl . 6. Shannon Day Care Centre - Progress Report. 

The Council took action as follows: 

Clauses 1-6 (inclusive) 


AMENDED 
SEE FAGE'-.3^?._., 


MOVED by Aid. Rankin 

THAT the recommendations of the Committee, as contained in 
clauses 1, 2, 3, 4, and 6 be approved, and clause 5 be received 
for information. 

- CARRIED UNANIMOUSLY 
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Board of Administration, August 21, 1970 (WORKS - 3) 


Item No. 2 (Cont'd. ) 

Your officials recommend that the existing policy of charging the 
developer the cost of removal and relocation and replacement of services 
be continued and that the land be sold at a market value based on the 
zoning necessary for the use intended for the consolidated site. 

Your Board 

FLECOMMENDS that the recommendation of the above officials be adopted. 


3. Parade in Downtovm Area 

Your Board submits the following report of the City Engineer. 

"The Army, Navy and Air Force Veterans of Canada, are requesting 
permission to hold a parade in the Downtown area on Tuesday, 
September 1st, 1970. 

The proposal is as follows: 

Participants - approximately 500 persons 

Assembly - 6:30 p.m. South side 700 Block 

West Hastings Street 

Route - East along Hastings Street (keeping 

as close to the right hand side of 
the road as possible) to the Cenotaph. 

Dispersal - By bus from the Cenotaph. 

The Police Department and Transit Authority do not anticipate any 
undue congestion or disruption to services to arise from the 
holding of the parade, which is scheduled to take place after 
rush hour traffic volumes have subsided. 

Signing and barricading will not be required and supervision of 
the parade will be provided by the Police Department as required. 

It is accordingly recommended that the B.C. Command of the Army, 
Navy and Air Force Veterans of Canada be permitted to hold a 
parade in the Central Business District of Vancouver at 6:30 p.m. 
on Tuesday, September 1st, 1970." 

Your Board 

RECOMMENDS the foregoing report of the City Engineer be adopted. 

* * * * * 
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MOVED by Aid . Sweeney 
SECONDED by Aid. Bird 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 


MOVED by Aid . Sweeney 
SECONDED by Aid. Bird 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


BY-LAWS 

1. BY-LAW TO AMEND BY-LAW No. 3 575 

BEING THE ZONING AND DEVELOPMENT 
BY-LAW. 

(N/E Cnr . Kingsway & 12th Ave. 
Biltmore Hotel) 

MOVED by Aid . Boyce 
SECONDED by Aid. Sweeney 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time, and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid . Boyce 
SECONDED by Aid. Sweeney 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


2. BY-LAW TO AMEND BY-LAW No. 3575 

BEING THE ZONING AND DEVELOPMENT 
BY-LAW. 

(1636 East Broadway) 

MOVED by Aid. Volrich 
SECONDED by Aid. Sweeney 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Volrich 
SECONDED by Aid . Sweeney 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 
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MOTIONS 


1 . Council Meetings - 1976 . 

The Council considered suggested Council Meeting dates for 
1976, submitted by the City Clerk and, after amendment, it was 

MOVED by Aid. Rankin 
SECONDED by Aid. Volrich 

THAT the Regular Council Meetings for the year 1976 be held 
on Tuesdays on the following dates, commencing at 2:00 p.m., and, 
after a declared recess, to continue at 7:30 p.m. for completion 
of Council business if and when necessary. 


DATES 

JANUARY 6 
13 
27 

FEBRUARY 3 

10 

2 4 

MARCH 9 
16 
23 

APRIL 6 
13 
27 


MAY 


4 
11 
18 


JUNE 1 
8 

22 
2 9 


JULY 


13 
27 


SKIP COUNCIL 


JANUARY 20 


FEBRUARY 17 


MARCH 2 
30 


APRIL 


20 


MAY 


25 


JUNE 


15 


JULY 6 
20 


AUGUST 10 
24 
31 

SEPTEMBER 

21 
28 

OCTOBER 5 
19 
26 

NOVEMBER 9 
2 3 
30 

DECEMBER 7 
14 


AUGUST 3 
17 


SEPTEMBER 7 
14 


OCTOBER 12 


NOVEMBER 2 
16 


DECEMBER 21 
28 


Two evening delegation meetings per month* if advisable, 
2:00 p.m. delegations for those who can manage. 


- CARRIED UNANIMOUSLY 
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2 . Sunday Closing 

MOVED by Aid. Volrich 
SECONDED by Aid. Rankin 

COMMENT: When this matter was first brought before Council I 
Ijclievc that some members of Council declined to approve my 
previous rnotion because of the desire to have more information 
on the facts and implications. These will be presented when 
the following rr.otion is considered. The practice of opening 
on Sundays is now becoming more widespread, more and more retail 
outr.lets are advertising openings and sales on Sunaays . I believe 
that unless: this practice is stopped now, it may soon get out of 
hand . A great many people have expressed support for some action 
on the parL of Council. On the matter of principle I believe 
that this practice is against the spirit and meaning of Sunday. 

THEREFORE BE IT RESOLVED AS FOLLOWS: 

i. THAT the Director of Legal Services be requested to 

consider amendments or revisions to the "Shops Closing 
By-law" to provide for the closing of shops on Sundays, 
with the following provisions: 

(a) "Shops" be defined similarly as in the Municipal 
Act - that is, excluding shops being open for 
various types of specified business. 

(b) The Council to be empowered to add to these 
exemptions as it may decide, including the 
exemption of a specific area. 

2. IF the Director of Legal Services considers that a by-law 
amendment cr revision may not be effective or valid, he 

be requested to consult with the Attorney General in order 
to bring about such Charter amendments or other seiiarate 
legislation as may be appropriate to remedy the situation. 

3. THAT the Attorney General be requested to approve "flats" 
to prosecute those retail stores which are presently 
opening on Sundays in violation of the Lord's Day Act. 


MOVED by Aid. Volrich 
SECONDED by Aid. Harcourt 

THAT consideration of this motion be deferred to the next 
meeting of Council, and representations be heard from interested 
parties . 

- LOST 

(Aid. Bird, Bowers, Marzari, Rankin and Sweeney opposed) 

MOVED by Aid. Volrich 
SECONDED by Aid. Rankin 

THAT the foregoing motion be approved. 

- CARRIED 

(Aid. Bowers opposed) 
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Alderman Marzari 

Chairman of Special Committee 

on Equal Employment Opportunities 


advised that she would be 
reporting to Council next j 
week with specific recommendations. 
Ms. K. Ruff and Mr. P. Winn 
have requested an opportunity 
to appear before Council when 
this matter is being considered. 


MOVED by Aid. Marzari 
SECONDED by Aid . Bowers 

THAT the delegation requests be approved and arrangements 
be made to hear these delegations at 2.00 p.m. at the next meeting 
of Council. 

- CARRIED UNANIMOUSLY 


Alderman Boyce 


Body-rub Parlours 


enquired as to disposition of 
the by-law with respect to 
controlling Body-rub Parlours 
in the City. The Director of 
Legal Services advised that the 
previous Attorney-General had 
indicated he would amend the 
Municipal Act to permit control 
of these operations. He under- 
took to follow this matter up 
with the new Attorney-General. 


Alderman Boyce 
Municipal By-law Courts 


referred to the matter of 
Municipal By-law courts which 
will be discussed at the G.V.R.D 
meeting on January 7, 1976, and 
requested that Council Members 
support the G.V.R.D. 's position. 
The Mayor advised that Council 
is already on record as supporting 
Municipal By-law Courts. 


The Council adjourned at 4.45 p.m. 


The foregoing are Minutes of the Regular Council of 
January 6, 1976, adopted after amended on January 13, 1976. 
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Manager's Report, January 2, 1976 

WORKS & UTILITY MATTERS 


RECOMMENDATION : 

1. Closure of Lane South of 15th Avenue West of Carolina 
Street Portion of Lot A, Block 100, D.L. 301 

The City Engineer reports as follows: 

"Over the past two years the closure and disposal of the above portion 
of lane has been the subject of review and negotiation with two interested 
parties. During the course of the review, and as more detailed infoirmation on 
the lane was obtained from Land Registry Office searches, the basis and procedure 
of disposal of the lane was varied in accordance with advice from the Law Depart- 
ment. As a result, with all of the information now available and fully considered, 
this report Recommends that the lane be sold to the most recent applicant, Mr. 
Nelsen of Oak Investments, who is the abutting owner to the north. 

However, Council should be aware that Mr. Partridge, the abutting owner 
to the south (Lot 7), did inquire two years ago about the purchase of the lane 
and, furthermore, before full detailed information was available, was more recently 
offered half of the lane allowance. Mr. Partridge is objecting to the total lane 
allowance being sold to Mr. Nelsen and wishes to appear before Council as a 
delegation. 

The summary of the proceedings on the above lane is as follows: 

1. In November, 1973 Mr. Partridge made inquiries regarding the purchase of the 
lane allowance which is at the rear of his Lot 7. At that time he was advised 
that we were not prepared to sell this portion of lane since it appeared, 

from a cursory examination, that we would be endeavouring to acquire a through- 
lane allowance within the block. 

2. In February 1974 Mr. Nelsen inquired whether the lane was for sale and was 
also advised (orally) that it was not. 

3. In July 1974 Oak Investments (Mr. Nelsen) inquired if the lane could be sold. 
Further searches of the properties in the block at the Land Registry Office 
indicated that the City did not wish to put a lane through the block as we 
had previously closed the western portion for resubdivision of the west half 
of the block. It was then concluded that the lane was surplus and could be 
sold. As part of the normal process, the Property & Insurance Department 
was asked to determine a price. Mr. Nelsen was contacted on October 17 and 
advised of this price ($7,623). However, Mr. Nelsen (in his telephone con- 
versation) advised our Department that he was not prepared to purchase at 
this price. To confirm the matter, a letter was sent, stating the figure 
and asking Mr. Nelsen to advise us if he wished to acquire the lane. At this 
point we felt the matter was closed. We were unaware that Mr. Nelsen con- 
tinued to negotiate with the Property & Insurance Department. 

4. On February 5/75 Property & Insurance advised our Department that a new price 
of $5,000 was agreeable. When it was determinjed that this was the same 
party (Mr. Nelsen) negotiating a price on the lane, it was necessary to carry 
out a detailed search in the Land Registry Office with respect to title. 
This search took considerable time and the transfer of title to the City has 
just now been registered. 

5. In discussing lane closures with the Law Department as a result of the 
Provincial law suit on a lane closure, it appeared from the information avail- 
able at that time (May 1975) that the abutting property owner should be 
offered at least a portion of the lane, particularly since he had requested 
purchase in 1973. This abutting property owner (Mr. Partridge) advised that 
he did wish to purchase the lane, so in the circumstances, it was felt that 

an equal division of the lane allowance (one half to each property) was the 
most appropriate arrangement. This was suggested to both parties, and while 
Mr. Partridge will agree to one half, Mr. Nelsen will not. 


(WORKS - 1) 
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Clause 1 Cont'd 

6. In a recent further review of the matter with the Law Department, we have 
been advised that with all of the current information on this property, 
the City is at liberty to sell the entire 20 foot lane to either of the 
abutting owners. Because of the subdivision in the block, it would be 
preferable to sell the full 20 feet of lane allowance to Mr. Nelsen, both 
for lot depth and continuity of the rear property lines of the adjacent 
lots. (See attached sketch). 


I Ri'.COMIEND that the portion of lane shown outlined on plan 
numbered LF 7494 be closed, stopped up and conveyed to the owner of the 
abutting East Half of Lot 3, Block 100, D.L. 301, subject to the following 
conditions : 

1. The value of the lane to be $5,000 in accordance with the recommend- 
ations of the Supervisor of Property & Insurance. 

2. The lane so closed be subdivided with the said East Half of Lot 3 
to form one parcel." 


J'he City Kanager RECOMMENDS that the above report of the City Engineer 
t'M' a[.]:rcveu. 


DELEGATION REQUESTS: Mr. P.M. Partridge and Mr. W. Nelsen 
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Manager's Report, January 2, 1976 (SOCIALS - l) 

SOCIAL SERVICE & HEALTH MATTERS 

RECOMMENDATION 


1. g75 West 63rd Avenue - Hardship Appeal 

The City Building Inspector reports as follows: 

"On October 27, 1970, Council considered an application 
from Mr, Piara Singh Sandhu for the withholding of enforce- 
ment action under City Council's Hardship policy. In the 
original application, it was noted that a Building Permit had 
been obtained on December 31, 1969, for the installation of 
a playroom, recreation room, bedroom and three-piece bathroom 
in the basement. 


Inspection of the building in July of 1970 foimd that the 
basement was occupied as a separate housekeeping unit. In 
Mr, Sandhu' s application for consideration under the Hardship 
policy the cost of the installation of the basement accommoda- 
tion ($4,000) was shown as an outstanding debt. The Hardship 
Committee felt that this was a flagrant violation of the Zoning 
and Development Bylaw and were inclined to recommend that the 
application be refused. The matter was placed before Council 
who resolved: 


"THAT this illegal suite be permitted to be continued 
for a limited period of two years by which time the 
debt incurred by the owner in respect of the installa- 
tion should be substantially reduced; this action 
however, is subject to a commitment from the owner 
that the illegal suite will be removed at the end of 
this limited pei^iod," 

On November 30, 1970, Mr, Sandhu gave a commitment in writing 
that the building will be restored to a one family dwelling 
within a period of two years. 

Two further applications were made to City Council for 
consideration iinder the Hardship policy, the last one being in 
August 1974. Council at that time instructed the City Building 
Inspector to withhold enforcement action for a period of six 
months. Numerous attempts were made to reinspect the building 
and finally on August 1975, a new application was made by 
Mr, Sandhu for further consideration for the withholding of 
action under the Hardship policy. 

The original submission to City Council indicated that Mr, 
Sandhu had borrowed $2,000 from the bank and $2,000 from a 
friend for the installation of the illegal basement unit. 
The new application indicates that the bank has been paid 
off, the building re-mortgaged, but that Mr, Sandhu 's equity 
in the dwelling has increased to $42,000, The new application 
further indicates that the applicant is still separated from 
his wife, supporting two children and temporarily unemployed. 


It is the opinion of your committee that there is no hardship 
m this case. 

As the building was erected as a one family dwelling in 1965 
and as Mr, Sandhu has had the income from the illegal accom-' 
modation for a period of 5 years to recover the debt incurred it 
is RECOMMENDED that the Building Inspector be Lstruc^eS^o ' 
enforce the regulations of the Zoning and Development Bylaw." 

The City Manager RECOMviElMDS that tne foreoing recoinruendation of 
the City Building Inspector be approved, 

fOR COUNCIL ACTiON SEE ?^Q^S) ./I:Z — . 
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MANAGER'S REPORT, January 2, 1976 (BUILDING - 1) 


BUILDING AND PLANNING MATTERS 


RECOMMENDATION 

1 . Bonus Provision: Kitsilano RM-3B and RM3A-1 Zoning 
The Directors of Legal Services and Planning report as follows: 


"On December 4, 1975, Vancouver City Council in Committee of the Whole 
considered the proposed rezoning of the Kitsilano Apartment Neighbour- 
hood, At this meeting Council resolved in part that: 

"the reference in the Draft By-Law to bonuses for senior citizen, 
handicapped and low income housing be deferred pending a report 
being submitted by the Director of Legal Services and the 
Director of Planning on appropriate control and guidelines". 


1 . Control of Bonused Units 

Section 24A of the Land Registry Act allows a municipality to obtain from 
a developer, a restrictive covenant regarding land use and allows such a 
covenant to be registered against the land so that the same runs with the 
land and binds any and all successors to the title, A violation of the 
covenant where the conditions are not met provides that the municipality 
could launch an action to enforce the covenant or restrain its contra- 
diction as the case may be. 

This section of the Land Registry Act ensures that if the developer takes 
advantage of any bonuses granted, they can only be used for the purpose 
for which they were granted. 


2. Guidelines for Bonused Units 

Each planned development that indicates a willingness to utilize this 
bonus provision will, by necessity, be negotiated and dealt with on an 
individual basis, because of variables in land cost, financing, current 
construction and material costs, etc. 

However, the intent of agreements that will be entered into between the 
City and builder, will be to provide these lower cost units along these 
criteria: 

A) Land component will not be included in the cost of those units 
designated for social housing. 

B) The cost of building "basics" will not be included in the cost of 
social housing units (elevators, roof, foundation, landscaping, 
etc). The construction cost of the units will reflect basically 
their individual structure and their furnishings. 

C) Up to twenty per cent of the total units within the buildinq will be 
designated for these purposes. 

D) The units must be of equal design, construction, materials and 

furnishings of the market units. However, in the individual 
negotiation that occurs, possible reductions in unit size for 
senior citizens may be desirable for additional or less costly 
units; units oriented to the handicapped will contain the appro- 
priate "hardware", 

E) The bonused units will be randomly scattered throughout the 
building, to be determined in negotiations with the builder. 


Continued on Page 2. 
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Clause No. 1 Continued 


F) The buildingswill be generally required to meet all Central 
Mortgage and Housing Corporation and National Housing Act re- 
quirements. 

G) The builder will be permitted a profit of between five and ten 
per cent on the bonused units. 

H) The rental level or sales price will be determined for the follow- 
ing year in negotiations between the City and builder. In the 
case of rental units, the monthly rental level may be reviewed 
annually. In the case of condominium units, the purchaser will 
enter into an agreement with the City not to resell the unit for 
five years at a cost exceeding purchase price, plus the annual 
increase of the Consumer Price Index. 

I) Rental units would be filled from a list of tenants provided by 
B. C. Housing Management, the City of Vancouver, or other appro- 
priate agency as approved by the City. 

J) Condominium units would be filled by prospective purchasers who 

are most in need of these units (i.e., approximately 25% of their 

income to mortgage payments would be a guideline in determining 
eligibility) . 

K) In the long term, it is believed desirable that the City of 

Vancouver Housing Corporation staff assume the responsibility of 
implementing this bonus provision, through negotiations with 
developers, assisting in placement and reviewing rent levels and 
purchase price. 

The provision of these guidelines for each individual project will be in- 
sured by a "contract" prepared by the Director of Legal Services and entered 
into between the builder and the City of Vancouver. This would then be the 
basis for a covenant, as explained in Section 1, under Section 24A of the 
Land Registry Act. 

It is therefore recommended that the RM-3B and RM3A-1 District Schedules be 
enacted including the bonus provisions." 

The City Manager RECOMMENDS that the recommendation of the 
Directors of Legal Services and Planning be approved . 

Rezoning Application - 

Yew Street and S.W. Marine Drive overlooking the Marine Drive Golf 
Course, Western portion of Lot 11 and Parcel L, Block 3, D.L. 316 

The Director of Planning reports as follows: 

"An application has been received from Mr. Musson of Musson 
Cattell and Associates, Architects, requesting an amendment 
to the Zoning and Development By-Law No. 3575 whereby the 
above-described area be rezoned from (RS-1) One-Family Dwell- 
ing District to (CD-1) Comprehensive Development District for 
the purpose of: 

'construction of a 12 unit Strata Title Townhouse 
development. ' 

SITE DESCRIPTION 

The subject area is situated west of S.W. Marine Drive on the north si 
of Yew Street and overlooks the Marine Drive Golf Course. The site ha 
a frontage of l66 feet on Yew Street and has a total site area of 
94,966 square feet or 2.l8 acres. (See Appendix A). 

Cont ' d . . . 
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Th(^ site slopes from Yew Street to the west for a drop of approxj mately 
(lO feet. The site is zoned (RS-1) One-Family Dwelling District and 
presently is heavily treed and contains no buildings. 

The lands to the north, east and south of the site are zoned (RS-l) One- 
Family Dwelling District and are developed with one-family dwellings. 
The land to the west is zoned (RA-l) Limited Agricultural District and 
is developed with the McCleery and Marine Drive Golf Courses. 

The easterly portion of Lot 11 and Parcel L are developed with a single 
family dwelling each, which are located approximately 200 feet from the 
proposed site. 

HISTORY 

The owner of the property since 1972 has been corresponding with the 
Planning Department on schemes for a proposed subdivision of the south- 
erly portion of Lot "L" into a cul-de-sac from Yew Street with five one- 
family lots. Other proposals considered included the land of the two 
adjoining neighbours to the north. 

Th< Planning Department proposed an alternative proposal where a town- 
house development could be designed for the south slope for 8 to 10 
units. Since the original meeting held in August 1974, the owner has 
sinrc- acquired the west portion of the adjoining Lot 11 to the north, 
whi< h results in a proposal for 13 units instead of the original 11. 

PROPOSED DEVELOPMENT 

The architects' drawings forming part of the application indicate a 
proposed development containing 12 luxury townhouse units plus a Care- 
taker's suite. The proposed development is entered from Yew Street and 
each suite is serviced by a screened private road which runs along the 
east property boundary. 

The scheme is broken into blocks of 1, 2 and 3 units. All suites will 
take advantage of the view to the west and each unit will contain an 
attached two-car enclosed garage and a private roof garden. Addition- 
ally, 11 guest parking stalls are to be included in the development. 

The submitted drawings indicate a proposed site coverage of 30% and a 
Floor Space Ratio not to exceed 0.60, same as required in the (RS-1) 
One-Family Dwelling District Schedule. 

ANALYSIS 

The proposed development has evolved from the desire by Mr. Fred Wyder, 
the owner of Parcel L to develop the westerly portion of his property 
without impeding the view and facilities of the existing residence. 
The original intent was to create a cul-de-sac and subdivide the prop- 
erty into four individual lots. However, the Planning Department 
suggested that instead of a simple subdivision. Strata Titling of the 
units might be more appropriate. The present scheme was developed in 
consultation with Civic Officials. 

The Urban Design Panel when considering the proposed development at its 
meeting of September 25, 1975, noted that: 

'This design left most of the Panel members speechless with 
delight and admiration.' 

The Urban Design Panel recommended as follows: 

Cont'd . . . 
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Board of Administration, August 21, 1970 


SOCIAL SERVICE & HEALTH MATTERS 


RECOMMENDATION 

1 . Union of British Columbia Municipalities 
Circular re Rubella 


The City Clerk has received the attached circular from the 
U.B.C.M. The Medical Health Officer was requested to comment on 
two aspects of the material in the circular. 1) The Provincial 
Government's programme referred to in paragraph three. 2) The 
relationship of Council's action to date and its compatability with 
the Provincial Government's programme. The Medical Health Officer's 
report is as follows: 

"To date the Provincial Health Branch has only undertaken to 
administer rubella vaccine purchased with $88,000. This 
amount of money will purchase less than 80,000 doses of 
rubella vaccine. The Provincial Government's programme is 
to immunize female children in grade 6, and then to administer 
the balance of the vaccine to boys and girls starting with 
grade 1 . This programme of immunization will not adequately 
immunize the key susceptible population between ages 1 - 12. 

The Government has agreed to distribute to all Health Depart- 
ments in the Province, vaccine purchased with the fiond set up 
by the Kinsmen Rehabilitation Foundation. It is not known yet 
how much vaccine this will purchase. 

The decision of the Vancouver City Council and other Municipal 
Councils in British Columbia is to supplement the Provincial 
Government's programme in order to complete the full immuniza- 
tion of all children between ages 1 - 12. 

It is evident, therefore, that all Municipalities choosing to 
opt for a complete programme will be adding greatly to the 
community's protection against rubella." 

Your Board 

RECOMMENDS that the report of the Medical Health Officer be received 
and a copy sent to the President of the U.B.C.M. 
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Manager's Report, January 2, 1976 (BUILDING - 4) 

C lause 2 Cont'd 

' Kc^commcnclat-i on : The Director of Planning support this rt!zon i ng 
application and encourage the applicant to proceed toward a 
Development Permit Application.' 


The Planning Department favours this rezoning application and feels tha 
witli the low density and attention to landscaping, the scheme can be 
Lnt.roduced to the neighbourhood without disturbing the existing fabric 
of the area. 


The Director of Planning recommends that the application to rezone the 
subject lands from (RS-1) One-Family Dwelling District to (CD-l) Comp- 
rehensive Development District be approved with the CD-I By-Law rest- 
ricting the development as follows: 


USES: 


Townhouses 

Caretaker's Dwelling 
Off-Street Parking 

and Customarily Ancillary Facilities 


FLOOR SPACE 
RATIO: 


Not to exceed 0.60 and to be measured as in the 
(RS-1) One-Family Dwelling District Schedule 


HEIGHT: 


Not to exceed 3 levels plus storage below 


OFF-STREET 
PARKING: 


35 off-street parking spaces shall be provided 
(which consists of 2 spaces per unit plus 9 guest 
spaces ) 


And subject to the following: 


I'hat the detailed scheme of development be approved by the 
Director of Planning with particular regard for the provision 
and maintenance of off-street parking, vehicular ingress and 
egress, landscaping and garbage collection facilities. 

The development is not to be materially different from the 
plans numbered 1-7, prepared by Musson Cattell & Associates, 
Architects, dated August 29, 1975. 

Prior to the enactment of the amending CD-I By-Law, the owner 
is to comply with the following condition: 

a) that the area to be rezoned be subdivided and consolidatet 
into one lot. 

Should the above condition not be complied with by the owners in 
order to permit enactment by Council of the CD-I By-Law within 
180 days from this approval date, this approval shall expire." 

Th ■ Vancouver City Planning Commission at its meeting of November' 5, 
19 "5 when cons-idering the application, endorsed the recommendation of 
t-lv Director of Planning, 


Tho Director of Planning recoitimends that the application to rezone 
thv- said lands be referred to a Public Hearing." 


Th(j City Manager RECOMMENDS that the foregoing recoiranendation of the 
Director of Planning be approved, 

FOR COUNCil Aam SEE PAGE(S) 
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Manager's Report, January 2, 1976 


(FIRE - 1) 


FIRE & TRAFFIC MATTERS 


RECOMMENDATION 


1 . 


Request for Bus Stops on Granville Street 
at Drake Street 


The City Engineer reports as follows: 


"The Downtown Community Resources Board has requested these stops be 
established for the use and convenience of the senior citizens at Continental 
Hotel. 

Stops had previously existed at this intersection, but were removed 
as part of the Transit Operations Downtown Vancouver in 1970 in an attempt to 
speed the bus service since usage of these stops was very light. 

The situation has been reviewed and discussions held with the Transit 
Authority on the matter. It has been agreed that, as the usage will still be 
light, and consequently delay will be negligible, the stops can be re-established. 

Accordingly, it is RECOMMENDED that Council approve north and south- 
bound stops on Granville Street at Drake Street." 

The City Manager RECOMMENDS that the above report of the City Engineer 
be approved. 


'■3 SEE PAGE(S) 
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Manager's Report, January 2, 1976 . . . (FINANCE - 


FINANCE MATTERS 

I 

i RECOMI^ENDATION 

1 . Autiiority to Invest Funds. 


The following report is submitted by the Director of Finance. 

"The Director of Finance has requested the normal authority to invest funds 
as they become available during the year 1976. 

Your City Manager recommends that the Director of Finance, in consultation 
with the City Manager, be authorized, for the, year 1976, to invest the funds of 
the following accounts as same become available, and to vary the investments 
from time to time as may be expedient, in accordance with Section 201, 259, 
260 of the Charter. In the case of major investments, there will also be 
consultation with the Chairman of the Standing Committee on Finance and 
Administration. 

For Sinking Fund Account; for Debt Charges Equalization Account; Cemetery 
Perpetual Maintenace Funds; Captain Vancouver's Grave Maintenance Trust Fund; 
Pension D. Funds; Taylor Manor Trust Funds 

Securities of or guaranteed by the Government of Canada; 
Securities of or guaranteed by a province of Canada; 
Securities of the City of Vancouver; 
Securities of the Greater Vancouver VJater District; 
Securities of the Greater Vancouver Sewerage and Drainage District; 
Securities of the Greater Vancouver Regional District; 
Securities of the Municipal Finance Authority; 
Securities of or guaranteed by any chartered bank in Canada; 
Securities or deposits in, or shares or other evidences of indebtedness of, 
a Credit Union incorporated under the Credit Union Act. 

For General and Capital Accounts 

Securities of or guaranteed by the Government of Canada; 
Securities of or guaranteed by a province of Canada; 
Securities of or guaranteed by any chartered bank in Canada; 
Securities of the GVRD, GVWD, GVSDD, MFA, or City of Vancouver 

which mature within one year from the date of acquisition; 
Securities or deposits in, or shares or other evidences of indebtedness of, 

a Credit Union incorporated under the Credit Union Act." 

Your City Manager RECOMMENDS the approval of the above report. 


Cont'd. 


Manager's Report, January 2, 1976 . . . .(FINANCE -2) 

RECQM^NDATION 

2. Annual Financial Authorities. 
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The Director of Finance reports as follows: 

"The Director of Finance has requested certain authorities that Council is 
empowered to delegate under the City Charter. They are administrative in 
nature and in no way infringe on Council's policy making powers. Council 
has delegated these authorities regularly in the past. 

Your City Manager recommends: 

(a) That the Director of Finance be authorized, for the period January 1 
to December 31, 1976, in accordance with Sections 215 and 216 of the 
Vancouver Charter, to draw warrants for payment and to report same in 
writing to the City Clerk for the information of Council within fifteen 
days after the end of each month in which the warrant is drawn. 

(b) That the Director of Finance be authorized to temporarily use, during 

the period January 1 to July 15, 1976, such capital funds as are available 
for other expenditures of the City pending collection of taxes, as provided 
by Section 259(b) of the Vancouver Charter." 

Your City Manager RECOMMENDS the above report be approved. 


CONSIDERATION 

3. Cedar Cottage N.I. P. appropriation: Equipment for Grandview 
Community Centre Lounge. 


The Director of Planning reports as follows: 

Equipment for Grandview Community Centre Lounge 

"One of the priorities of the Cedar Cottage Neighbourhood Improvement 
Program is the improvement of the social facilities in the area and to 
this end $488,000 has been set aside of the total $1,844,750 available. 
A major part of the original social facilities funding estimate was 
based on improvements to the Grandview Community Centre and one of the 
priorities for improvements at the Centre was the Teen Lounge. A sub- 
committee that included members of the Cedar Cottage N.I. P. committee, 
the Cedar Cottage Community Police Team, Community Centre staff and 
Teens was established in the fall of 1974, to make recommendations on 
how best to improve this lounge but the recoimnendations were tabled 
until the results would be known of a study now being carried out by the 
architectural consultants Walkey/Olson regarding improvements required 
at the centre. There was some discussion as to whether or not a teen 
lounge is appropriate in the building but it is now clear that the con- 
sultant's study will be making recommendations regarding a lounge. It 
is intended however, that lounge and games equipment not be restricted 
to teens, but will be used at various times throughout the day by all 
ages in the community. Parks Board staff have also prepared a painting 
plan for this lounge area. The Cedar Cottage N.I. P. committee has there- 
fore recommended to Council that an appropriation of N.I. P. funds be 
established from which equipment and paint may be purchased following 
the renovations resulting from the consultant's study. 

"C.M.H.C. has concurred with this proposal. 

The Director of Planning recommends: 

"That Council authorize the appropriation of $5,500 from the Social 
Facilities account of the Cedar Cottage Neighbourhood Improvement 
Program for acquisition of equipment and paint for the lounge/games 
room of the Grandview Community Centre. 

The City Manager submits the report of the Director of Planning for 
Council's CONSIDERATION. 


Cont'd. 


Manager's Report, January 2, 197 6 


CONSIDERATION 

4 , Park Board: Satellite School Program 
The Director of Finance submits the following report. 

"During the 1975 budget review, a Park Board request for $5,060 for recreation 
programs in east-end schools was disallowed by staff, appealed by the Park Board 
at the Finance Committee review of the 1975 revenue budget, and the appeal turned 
down. In July 1975, the Park Board report to Council disbanding the Vancouver 
East Recreation Project (replaced by Strathcona Community Centre, Downtown 
Eastside Recreation Project and Britannia Services Centre) contained the 
recommendation that $5,060 be provided for programs in east-end schools. 
This recommendation was not approved by Council. 

While the above could be interpreted as meaning that Council was merely not 
prepared to increase Parks budget funds by this additional amount (rather than 
objecting to the program), the action of Council in twice turning it down 
indicates that Council was specifically refusing to have satellite school 
programs in addition to the programs already provided. 

On October 20, 1975, the Park Board considered the request from the Hastings 
Community Association regarding the $5,060 Satellite School Program. A Park 
Board staff member reported that funds could be reallocated in order that the 
Satellite School Program could continue until December 31, 1975. The Park 
Board did not take any official action in the form of a resolution requesting 
a budget transfer to cover the cost of the Satellite School Program. 

I have now been informed that, within the Park Board budget, the amount of 
$5,060 is being charged to an account called Small Community Halls as expenditures 
are being incurred. The Park Board apparently does not intend to request a 
budget reallocation. The Small Community Halls budget item is not an 
appropriate place to charge this item, as the intention of this particular 
Small Community Halls Program has nothing to do with the type of programs 
involved in the Satellite School Program. The Small Coinmunity Halls budget 
is for the provision of building maintenance in four halls. Further, it does 
not classify the Satellite School Program expenditure properly and distorts 
the budget analysis comparison for future years. It also serves the purpose 
of hiding the fact that the Park Board, in effect, is supporting and paying for 
a program that was twice turned down by Council. 

My primary concern is that the Park Board has failed to ask for a budget 
transfer when they wish to do something that has not been approved by Council 
in the Park Board budget. It is our opinion that City budget regulations and 
Charter provisions are applicable to the Park Board. The wording in the formal 
resolution of Council adopting the annual budget, 

"... resolved that the said estimates both as to 
totals and individual items pertaining thereto... 
are hereby adopted by Council." 

and the wording in the Vancouver Charter (Parks - Section 493 (1)), 

"Save by resolution of the Council, the Board 
shall not authorize or make any expenditures 
except those provided for in the estimate as 
adopted by Council . " 

would seem to make it clear that if funds were not approved in the original 
estimates for a specific item, the Board would require Council approval to 
expend funds on this item (whether a transfer of appropriation were involved 
or not). 

Also attached as an appendix to this report is a copy of the existing Council 
approved policies regarding control of budget expenditures. 

It is therefore my opinion that the Park Board should be required to request a 
budget transfer from Council and presumably the process would involve Park 
Board justification for the particular program." 

The City Manager submits the above report of the Director of Finance to Council 
for CONSIDERATION. 
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Manager's Report, January 2, 1975 


(PROPERTIES - 1) 


PROPERTY MATTERS 

RECOMMENDATION 

1. Consent to Assignment of Lease, McLaren 

Electric Building, ^70 square feet, more or less, 
on second floor, 1^36 West 5th Avenue 


The Supervisor of Property & Insurance reports as follows: 

"Teachers' Investment and Housing Co-operative are currently 
leasing 870 square feet, more or less, on the second floor of the 
McLaren Electric Building under a lease dated July 1, 1975. This 
leased area came under control of the City pursuant to take-over 
of management function and assignment of leases by Mr. Basil 
McLaren approved by City Council on December 17, 1974. 

An application has now been received for consent to assign the 
current lease which expires December 31, 1976, from Teachers' 
Investment and Housing Co-operative to their wholly owned 
subsidiary, Ventra Travel Services Ltd. Such assignment to be 
effective as of the date of City Council's approval. 

RECOMMENDED that the City consent to an assignment of the lease 
dated July 1, 1975, from Teachers' Investment and Housing Co- 
operative to Ventra Travel Services Ltd. subject to the documents 
of assignment being to the satisfaction of the Director of Legal 
Services . " 


The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Property & Insurance be approved. 


FOR COliiKSL 


:iiOH SEE PAGE{S). 
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REPORT TO COUNCIL \ ' 32 

STANDING COMMITTEE ON 
HOUSING AND ENVIRONMENT 

December 18, 1975 

A meeting of the Standing Committee of Council on Housing and 
Environment was held on Thursday, December 18, 1975, at 1:30 p.m. 
in the No. 1 Committee Room, Third Floor, City Hall. 

PRESENT: Alderman Harcourt, Chairman 

Alderman Bird 
Alderman Rankin 

ABSENT: Alderman Boyce 

Alderman Cowie 

CLERK: R. Demofsky 

The Minutes of the meetings of November 6, 20, and 27, 1975, 
were adopted. 

RECOMMENDATIONS : 

1 . Progress on Enforcement of Fire By-law 

The Committee considered a City Manager's Report dated 
December 11, 1975, in which the Fire Chief reported as follows: 

"Since July 1, 197^ a total of 87 charges have been laid and Summons' issued to building 
owners for failure to comply with the Fire Bylaw, Section 38. 

In most cases the owners have been found guilty or have pleaded guilty and paid a 
minimal fine, with advice to comply given by the Court Judge. Most of these people 
have now complied. Only twenty (20) remain to be processed in the Courts. Nine (9) 
of these have now made positive progress towards compliance leaving a total of ten (10) 
buildings on which no progress has taken place whatsoever and one (1) on which progress 
has stopped. 

BUILDINGS ON WHICH NO PROGRESS HAS BEEN MADE ; 
LICENCED PREMISES 

EMPRESS HOTEL. 235 East Hastings Street . 

Information on this building has been previously circulated to the 
Housing Committee. 

VANPORT HOTEL. 6k5 Main Street . 

The owners of this building. Lee's Benevolent Association were issued 
orders to comply with Section 38 on August 9, 197^. Charges were laid 
on February 6, 1975 resulting in a minimum $50.00 fine. After further 
attempts to gain compliance failed, new Information was forwarded on 
August 13, 1975 against both the owners and lessees of the building. 
The trial date has been set for January 14, 1976. 

IVANHOE HOTEL. 1038 Main Street . 

Bylaw information was first issued to the owners of this building in 
February, 197^. Orders to comply within 90 days were issued on August 7, 
197^. A contract was signed with Ashford Sprinkler Co. in December, 197^ 
with work due to start in January. By April 2, 1975 no work had been 
started. At this time the contract with Ashford was cancelled and a new 
contract signed with Mor-Gren Company who have now installed most of the 
piping. 

A dispute arose between Mor-Gren and the owner over payment for the work 
and all progress stopped. Mor-Gren has subsequently placed a mechanics lien 
on the building to recover costs. 

Information was forwarded to the Prosecutor on July 2k, 1975 and the next 
Court appearance set for December 17, 1975. 


Cont'd . 
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OTHER BUILDINGS - NO PROGRESS 
504 East Hastings Street - FERRARA COURT 
254-62 East Pender Street - SYDNEY HOTEL 
101 East 7th. Avenue - QUEBEC MANOR 

R/O: R. & R. Lambert Ltd. Mr. R.W. Stewart (Director.) 

546 Prior Street 

R/O: Mr. Lee Pang 

2440 Heather Street 

R/O: Eugene & To Sang Mah. 

77 7 Burrard Street - IRWINGTON COURT 

R/O: Mrs. Doris Gould 

522 Richards Street - KINGSLEY HOTEL 

R/O: Mr. Harold Wright. 

18 West Hastings Street - BURNS BLOCK 

R/O: Ray Bros. Holdings Limited. 

POSITIVE PROGRESS AFTER RECEIVING SUMMONS 

nil Seymour Street - Hollywood Apts . R/O Mr. M. Short. 

Prop. Mr. F. Gougeon. Section 38 requirements almost complete. Will 

be finished by December 31, 1975. 

106 West Hastings Street - Arqyle House . R/O Estates Investments, Mr. 
M. Thomson. Sprinkler installation now complete and operating. City 
test to be made this month. 

3^7 W. Pender Street - Hartney Apts . Sprinkler installation in progress. 
853 E. Pender Street - Delmar Rooms . Sprinkler installation in progress. 
75 E. 8th. Avenue . Section 38 requirements to be completed in two weeks. 

686 W. 8th. Avenue . Contract and financing arranged to comply with Section 
ifO(b). Work to start this month. 

337 Dunsmuir Street - Alcazar Hotel . Sprinkler installation started in 
November, 1975 by Mawhinney Bros. 

855 E. Broadway . This case was heard in Court and dismissed because the Crown 
failed to prove that 20 or more rooms were used for residential purposes. A 
visit was made to the premises last week and the owner informed that Information 
would be resubmitted to the Prosecutor. A phone call from a lawyer indicates 
that the owner will now comply and is seeking sprinkler estimates. 

797 Keefer Street . Sprinkler installation started December k, 1975." 

Chief Fire Warden Birnie was present and reviewed this report 
with the Committee. Following discussion, it was 

RECOMMENDED, 

A. THAT the City of Vancouver not issue 1976 Business 
Licenses for the Empress Hotel, 235 East Hastings Street, 
the Ivanhoe Hotel, 645 Main Street, and the Vanport Hotel, 
1038 Main Street. 

B. THAT the Director of Permits and Licenses report back 

to this Committee on whether or not the Minimum Standards 
By-law can be used to have the following premises brought 
up to by-law standards: 

Empress Hotel, 235 East Hastings Street 
Vanport Hotel, 645 Main Street 
- Ivanhoe Hotel, 1038 Main Street 

Cont'd . . . 
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C. THAT the above noted City Manager's Report dated 
December 11, 1975, be received. 

2 . Fire By-law Enforcement - Mt. Allison Lodge 

The Committee considered a City Manager's Report dated 
December 9, 1975, in which the Fire Chief reported as follows: 

"On request. Fire Warden D. Cameron inspected the above premises on November 17, 
1975 and confirmed that there are now only 18 rooms used for residential purposes, 
two less than the twenty (20) outlined in Section 38 of the Fire Bylaw. Suites 
formerly occupied on the main floor have been vacated and are now intended to be 
used as stores. 

A change of ownership is now taking place and the new owner wishes to complete the 
store occupancy and retain the existing 18 residential rooms. 

It is our opinion that the existing rear verandah serving the remaining suites 
affords a reasonable degree of safety. Alterations to accommodate the stores would 
be supervised by the Building Inspector as to fire separation from the suites. 

We would therefore have no objection to relaxation under Section k2B of the Fire 
Bylaw to reduce the number of rooms, should Council decide that literal enforcement 
woulci result in unnecessary hardship. " 

Following discussion, it was 
RECOMMENDED, 

THAT relaxation of Section 42B of the Fire By-law to 
reduce the number of rooms from 20 to 18 be granted 
to the Mt. Allison Lodge, 742 East Broadway. 


3 . Fire By-law Appeal - Windermere Apartments 

The Committee considered a letter from the G.V.R.D. dated 
November 27, 1975. This letter advised that the Windermere Apartments 
owned by the G.V.R.D. was among the properties acquired to facilitate 
St. Paul's re-development program. This re-development schedule is 
such that demolition of buildings on this site could commence by next 
fall. The usefulness of the proposed improvement to conform to Fire 
By-law standards would thus be for a very short period of time. 

This letter is on file in the City Clerk's Office. 

The Committee also considered a City Manager's Report dated 
December 12, 1975, which advised that this building did not conform 
to Fire By-law standards and outlined the existing infractions. (This 
report is on file in the City Clerk's Office.) 

Following consideration of this matter, it was 

RECOMMENDED, 

THAT enforcement of the Fire By-law on the Windermere 
Apartments be deferred until the fall of 1976. 


4 . Progress on Enforcement of Lodging House By-law 

Submitted for the Committee's consideration was a City Manager's 
Report dated December 8, 1975, in which the Medical Health Officer 
reported as follows: 


Cont'd . . . 
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"This report will give details on the enforcement of the Lodging House By-law 
in the Core Area of the City and will furnish updated information for the 
period August 15 - December 1, 1975. 

There has been a further reduction in the number of Lodging Houses in the 
Core Area from 726 to 687. This reduction is a result of conversions to 
single family use, demolitions and closures for various reasons. 

Pursuant to Council's instruction the premises at 1104 Bute Street were 
entered and inspected by both Health Department and Fire Department inspectors 
with the result that the premises are now vacated with the exception of two 
dwelling units. 

Renovations at the American Hotel, 928 Main Street, have been completed and 
the premises now comply with the Lodging House By-law. 

Three court cases have been finalized during this period with all charges 
being dismissed in two cases and in the other a fine was imposed of $200. 

One new charge was laid 
in regards to refusal of entry for inspection purposes at 1104 Bute Street. 

There now appears to be plans to renovate and re-open several premises 
which have been closed in the past by the Health Department. The premises 
at 222 Keefer (45 rooms) have been renovated and are now open for occupancy. 

The distribution of Lodging House By-laws for posting in the premises is 
continuing and the Operator's Manuals are being delivered during routine 
inspections. " 

When reviewing this report with the Committee, the Director of 
Environmental Health noted that approximately twelve premises 
containing 195 rooms which have been closed in the past by the Health 
Department have plans to renovate and reopen. It was also noted that 
the premises at 1052 Seymour Street and 578 Alexander Street have 
been in constant infraction of the Lodging House By-law. 

Following discussion, it was 

RECOMJMENDED, 

THAT the City Prosecutor be requested to report back 

to this Committee as soon as possible on why prosecutions 

against the premises at 1052 Seymour Street and 

578 Alexander Street, have not yet gone to trial. 


4a . Lodging House By-law Enforcement - Wicklow Hotel 

The Director of Environmental Health advised that the owner 
of this premise has been delinquent by not conforming to the Lodging 
House By-law. There is presently a court case in process involving 
ownership of this premise, and the prosecutor will not accept 
prosecution until after the Health Department's 60-day notice to 
comply to the Lodging House By-law expires on January 6, 197 6. 

RECOMMENDED, 

A. THAT the Medical Health Officer be instructed to lay 
charges to the Wicklow Hotel for non-compliance with 
the Lodging House By-law just as soon as is appropriate 
after the 60-day notice expires on January 6, 1976. 

B. THAT the above noted City Manager's Report dated 
December 8, 1975, be received. 


Cont'd 
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Boarci of Administration, August 21, 1970 (BUILDING - 1) 


BUILDING AND PLANNING MATTERS 

RECOMMENDATIONS 

1. Fountain Sculpture Gift - 

German-Canadian Centennial Committee 

The Director of Planning reports as follows: 

"In 1967, the German-Canadian Centennial Committee offered the City 
of Vancouver a sculpture as part of the centennial program and on 
January 24, 1967, Council adopted the following recommendations: 

(a) That the existing pool on the Queen Elizabeth Theatre plaza 
be chosen as the site for the United German-Canadian gift 
sculpture . 

(b) That the City Building Inspector be requested to investigate 
the matter of cost involved as a result of this decision and 
report back to Council. 

The sculpture was to be donated, with the City paying the cost of 
installation. Since that time, the matter has remained dormant. 
Difficulties in collecting the needed funds made it impossible for 
the German-Canadian Centennial Committee to proceed. 

Financial difficulties have now been overcome and the German- 
Canadian Centennial Committee wishes to proceed with a different 
sculpture in the previously-designated location on the Queen 
Elizabeth plaza. The original work was in granite and the present 
work is in stainless steel and bronze. 

The Director of Planning chaired a meeting on June 26, 1970, with 
members cf the Community Arts Council and the German-Canadian 
Centennial Committee in attendance. 

This Committee considered the suitability of the proposed sculpture 
for location in the pool of the Queen Elizabeth Theatre plaza. 

It was agreed that the following recommendations should be forwarded 
to City Council: 

'That the German-Canadian Centennial gift sculpture be placed 
in the existing pool on the Queen Elizabeth Theatre plaza and 
that necessary modifications be effected to: 

(a) the supporting sub-structure 

(b) the pumping system 

(c) the lighting 

and that all costs for such modifications be borne by the 
German-Canadian Centennial Committee. Modifications to the 
pumping system and the lighting would be under the control 
of a professional engineer working with the sculptor. 

It is further recommended that the complete installation be 
to the satisfaction of the City Building Inspector. ' 

The Vancouver Civic Design Panel has also been consulted and does 
not object to the proposal. 

The Civic Auditorium Board endorsed the sculpture and the terms 
of installation at their meeting on August 7, 1970, as follows: 
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5 . Compact Housing Program - Progress to Date 

The Standing Committee on Housing and Environment at its 
June 26, 1975, meeting, and City Council at its July 8, 1975, meeting, 
approved a joint City of Vancouver/G. V. R. D. program to sponsor a 
maximum of six innovative housing projects on sites of from 1 to 5 
building lots in areas of the City where there was a local area 
planning program. 

Planning Department staff have been participating with the 
G.V.R.D. Housing Department staff since July in the selection and 
preliminary review of two proposed, small scale developments as part 
of the Compact Housing Program. 

The Committee considered a City Manager's Report dated 
December 4, 1975, which is on file in the City Clerk's Office. 
This report advised of the following two proposed small scale 
Developments : 

a. Duplex - First Avenue and Trafalgar Street 

The side by side plan of this duplex provides an alternative to the up/down 
plan used in most of the duplexes in Vancouver. The two dwelling units are 
situated on a smaller than normal lot (3384 sq. ft.) in Kitsilano. The smaller 
unit is designed to accommodate adults while the larger unit is addressed toward 
the needs of a family. 

The site is located on the northeast corner of First Avenue and Trafalgar Street 
in a two family dwelling district (RT-2) in Kitsilano. The generally good 
condition of the surrounding homes combined with the site's proximity to 
community facilities (e.g. employment, education, recreation, shopping and 
public transportation), make this a very desirable location for family living. 

b. Triplex - Marathon Proposal for CPR Right-of -Way 

The overall development consists of ten (10) flat undeveloped infill lots on 
the CPR Right-of-Way which runs through an older residential neighbourhood in Kit- 
silano Point. Three typical cluster housing types have been designed 
in response to the variety of existing housing types (apartment, duplex, 
detached house) adjacent to the development site. The "type A" cluster which 
faces onto Arbutus Street was being designated as a possible G.V.R.D/City of 
Vancouver Demonstration Project. 

The Type "A" cluster, which is addressed toward families, has been designed 
as a transition between a 1 1/2 storey single family detached house to the 
north and a 3 storey walkup apartment to the south. This triplex consists 
of one two-bedroom unit (1,090 sq. ft.), one three-bedroom unit (1,450 sq.ft.) 
and one three-bedroom plus den unit (1,495 sq.ft.). The site density is 
26 units per acre with a floor space ratio of 0.74 (excluding basements). 

The project would be developed by Marathon Realty Co. Ltd. and designed by 
Zoltan Kiss/Ray Letkeman of Vancouver. Both the developer and the architects 
have been involved in several projects in Vancouver - eg: Granville Square, 
Arbutus Village, Gaslight Square, and Phase I of the False Creek development. 

• When discussing this report the Committee observed that the 
proposed units were not for low income families and that the floor 
areas of each unit were quite large, and would therefore, be 
expensive . 

Mr. D. Vanin of the G.V.R.D. agreed with the Committee's 
observation, but noted that a proposed density of 26 units per acre 
was relatively high and could be considered as compact housing. 

RECOMMENDED , 

THAT the above noted City Manager's Report dated December 4, 
1975, be received and referred back to the Director of 
Planning for a further report outlining why this is considered 
as compact housing. 
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6 . Killarney Gardens 

Council on December 9, 197 5, when considering a Housing and 
Environment Committee report on the above matter passed the following 
motions : 

"a. that the Director of Planning submit a report outlining 
the background information on the rezoning of this 
property to CD-I and all details of the proposal call 
for Killarney Gardens. 

B. THAT C.M.H.C. be requested to submit all the guidelines 
related to this mortgage on Killarney Gardens. 

C. THAT the following matter be referred back to the Housing 
and Environment Committee for future consideration: 

'further that the clause in the Landlord and Tenant 
Act which states that residential premises with 
rentals of $500 per month or over not be subject to 
rent controls, not be changed.' 

D. THAT the Chairman determine the owner of Killarney 
Gardens and invite him, his managers, as well as the 
Director of Legal Services, City Manager and other 
appropriate City officials to a future meeting of this 
Committee . 

E. THAT a representative of the School Board be invited to 
the next meeting of this Committee and requested to 
submit information on why the Cook School Annex was built, 
what the future of this annex is , and why the student 
population recently dropped from 400 to 100." 

The Committee considered a City Manager's Report dated 
December 17, 1975, in which the Director of Planning outlined the 
chronological list of events related to the development of the 
Killarney Gardens housing project. 

This feport, which is on file in the City Clerk's Office, stated 
in part: 

"Conditions of Scheme of Development : - 

The scheme of development shall consist of town houses and 
garden apartments to provide mainly accommodation for 
families. At least 80^ of the units shall contain two or 
more bedrooms and no building shall be higher than three 
storeys. There shall be no specific limit on the floor 
space ratio and the scheme of development shall be to the 
approval of City Council. " 

The Committee also considered a letter from Killarney Properties 
which outlined the existing situation at Killarney Gardens. This 
letter is on file in the City Clerk's Office. 

Mrs. M. Noir of the Tenant Rights for Children was present and 
when speaking to the above noted letter made the following points: 

- There has always been a caretaker in each apartment block. 

- Since living at Killarney Gardens she has never seen children 
urinate or defecate in the hallways. 

There are four large one-bedroom suites on the main floor of 
the apartments . 

- The townhouses have no specific section only for families with 
children . 

- The property owners previously requested the Director of the 
Community Centre to lower the budget. 
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The day care centre was started as a result of Killarney Properti 
approaching the Y.M.C.A. and asking them to start a day care 
centre in the Killarney Gardens complex for use of children iu 
the complex and the surrounding neighbourhood. 

The activities that the Director of Killarney Gardens held in the 
school next door were badminton, basketball, etc. which required 
the high ceiling of a gymnasium. 

The owners of Killarney Gardens have verbally offered to rent the 
day care space to Y.M.C.A. for $1,000 per month. They have 
also verbally offered to extend the proposed closing date of 
December 31, 1975. 

In 1972 several families with teenage or near teenage children 
were evicted. 

- Pressure is being applied to families through the management and 
staff but is extremely difficult to prove. Tenants tend to not 
put their complaints in writing. 

The renovation of suites between tenancies is, and has been, a 
policy of Killarney Gardens management. 

The tenant who requested the policy on babysitting never babysat 
children previously, and never received any complaints from 
neighbours . 

- She has never seen a security patrol in the past six months. The 
tenants at Killarney Gardens are concerned about security. 

Mrs. Noir advised that there is no communication between the 
owner, the manager, and the tenants. Meetings between these groups 
could be used to resolve existing problems. 

In view of all of this, the immediate problem is the closure 
of the day care centre on December 31, 1975. Single parents might 
have to leave their jobs if day care facilities cannot be found. 

Ms. V. Simons, Director of the Killarney Gardens Day Care 
Centre advised that since the day care centre opened approximately 
2h years ago it has been full with a constant waiting list. It is 
an excellent facility providing a healthy environment for pre-school 
children. Due to the government freeze on capital grants it might 
not be possible to relocate this day care centre. 

The Chairman advised that Mr. D. Moir of the School Board 
could not be present today, but would be present at a meeting to be 
held at Killarney Gardens. 

Following further discussion, the Committee 

RECOMMENDED 

A. THAT the Chairman invite the owners of Killarney Gardens 
to a meeting of the Housing and Environment Committee to 

be held in the activity room at Killarney Gardens to discuss 
the whole matter of family rentals and the day care centre 
at Killarney Gardens; 

FURTHER THAT the Chairman urge the owners of Killarney 
Gardens not to close the day care centre until after the 
above noted meeting. 

B. THAT all information submitted this day be received. 
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7. Housing Management and F.P. 28, Hard to House Facility, 
300 Block East Cordova Street 


Council, on August 15, 1972, approved the recoiranendation of 
the Medical Health Officer: 

"That the City of Vancouver, in consultation with the Province 
of British Columbia and Central Mortgage and Housing Corpora- 
tion, develop a 75 place supervised residential facility." 

On April 30, 1974, the recommendation of the Housing Committee was 
approved by Council, 

" That the City of Vancouver take on the complete management 
of the downtown Hard to House Facility through the Property 
and Insurance Office, similar to the Oppenheimer 'system'." 

The Committee considered a City Manager's Report dated 
December 12, 1975, (on file in the City Clerk's Office) in which 
the Acting Supervisor of Property and Insurance advised that construc- 
tion of this facility is now underway and completion is tentatively 
scheduled for April or May, 1976. The design, as approved by the 
Senior Governments, G.V.R.D. and the Housing Committee, is for a 
three-storey building to provide seventy, single room units, five of 
which are designed to accommodate paraplegics. Provisions are made 
for 24-hour supervision, cafeteria meal service, on-site laundry, 
lounge facilities, medical treatment and a social worker interview 
room. 

The report outlined two basic approaches that may be taken in 
the operational concept of^ this facility. The report advised that 
under the existing agreement with the Federal and Provincial Govern- 
ments on the Oppenheimer, Antoinette, and Cordova Lodges, the city 
is responsible for the management and administration. The Continental 
Hotel is operated by the city under an agreement with the Provincial 
Department of Human Resources . 

In view of the foregoing, it is apparent that a clear-cut 
recommendation is required to establish where the responsibility for 
control, management and operation of these housing developments will 
lie . 

Mr. Bailey, General Manager of B.C. Housing Management Commission 
was present, and expressed confidence that B.C.H.M.C could assume 
responsibility for management of Cordova, Oppenheimer, and Antoinette 
Lodges. He further advised that B.C.H.M.C. would work with the 
hostel management advisory group which would be made up of the 
following membership, as outlined in a City Manager's Report dated 
December 16, 1975, which is on file in the City Clerk's Office: 

Two representatives from the Community Resources Board; 

One representative from the Downtown Community Health 
Society ; 

One representative from the Downtown Eastside Residents 
Association ; 

One representative from community groups that have been 
involved in housing in the Downtown Eastside; 

One representative from the Social Planning Department, 
City of Vancouver. 

Mr. D. Purdy of the Social Planning Department suggested that 
if management was turned over to B.C.H.M.C, the management process 
could be reviewed by them. Details relating to the transfer of 
management would have to be worked out among Property and Insurance, 
Social Planning, and the B.C. Housing Management Commission. Mr. J. 
Cotgrave of the Property and Insurance Department outlined for the 
Committee the necessary staff related to the Hard to House Facility. 
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Following further discussion, it was 
REC0MI4ENDED, 

A. THAT the B.C. Housing Management Commission be requested 
to assume management function and responsibilities of the 
Continental Hotel, Oppenheimer Lodge, Antoinette Lodge, 
and the Hard to House Facility (Cordova Lodge) . 

B. THAT the Supervisor of Property and Insurance and Director 
of Social Planning meet with B.C.H.M.C. to discuss details 
related to the transfer of management and report back. 

C. THAT the reports of the City Manager dated December 12, 
and December 16, 1975, be received. 


8 . Amendments to the Sign By-law 

Council on October 7, 1975, heard a delegation from Neon 
Products Limited represented by Mr. J. Hartree on the matter of 
amendments to the Sign By-law, and passed the following motion: 

"That this matter be referred back to the Housing and 
Environment Committee for further review in light of 
the Sign Industry's concern." 

The Committee considered a City Manager's Report (on file in 
the City Clerk's Office) dated November 27, 1975, in which the 
Directors of Planning and Permits and Licenses advised that a meeting 
was held on October 21, 1975, between city staff and Mr. J. Hartree 
representing Neon Products Limited, to discuss their remaining 
concerns on the amendments to the Sign By-law. Discussions included 
such items as copy area of canopy signs, "trio", area of automatic 
changeable copy facia signs, and billboards attached to building walls. 

Following consideration of this report the Committee, 

RECOMMENDED, 

A. THAT the following amendments be made to the Sign By-law: 

(a) Item (25) 

Substitute with the fol lowing: 

Section 6 (4) (a) is deleted and the following substituted: P. 20 

"The length of a canopy sign shall not exceed the length of the 
face of the canopy on which it is attached provided however that 
where signs on adjacent canopy faces are so constructed as to 
form one continuous sign, such restriction need not apply. 
The copy area of a canopy sign shall not exceed 25% of the sign 
area. " 

(b) Item (26) 

Substitute with the following: 

Section 6 (4) (b) is amended by deleting the first paragraph and 
the following substituted: P. 20 

"The copy area of a sign located on the side or sides of a canopy 
shall not exceed the copy area of a sign located on the front of 
the canopy." 

(c) Item (27) 
De I ete . 
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(d) item (28) 

On the fourth line of the paragraph delete th« words ""trio billboard" 
and subsfrtute with "billboard using indexing". 

(e) Insert as item (30A) the following: 

Section 7 ( I ) (.q ) - Add new section to read as fol lows: P. 24 

"(g) automatic changeable copy area exceeding 25 sq. ft. in 
area." 

(f) Item (33) 

Substitute with the following: P. 25 

Section 8 (5) is deleted and the fol lowing substituted: P. 25 

"A changeable copy sign shall only be permitted in the Suburban 
and Downtown Commercial Areas as defined in Section 4 of this Bylaw. 
The changeable copy area shall form an integral part of the sign. 
For a manual changeable copy sign the changeable copy area shall 
not exceed 50^ of the sign face on which it is located, and a 
maximum area of 25 s<:|. ft. 

For an automatic changeable copy sign, the changeable copy area 
shall not exceed 75^ of the sign face. The maximum changeable 
copy area of automatic changing copy shall ndf be more thart 25 sq. 
ft. except when special approval is given under Section 7(1) (g). 

Notwithstanding the above, theatres, coliseums and other entertain- 
ment and recreational establishments where frequent changes of 
events necessitate similar changes in the message of the sign, the 
changeable copy area may occupy the whole area of the sign. 

Time and/or temperature indicators are considered as automatic 
changeable copy signs for the purpose of this Bylaw and they shall 
be permitted in all areas except residential areas, historic Gastown 
and historic Chinatown area as defined in Section 4 of this Bylaw. 
They shall conform to the regulations that applied to changeable 
copy sign." 

(g) New Item (61) 

Section 2 is amended by deleting the definition of "Facia Sign" 

and the following substituted: P. 5 

""Facia Sign" means a wall sign and as well every sign, except 
billboards, attached to, placed or inscribed on, or erected or 
placed against a wall or other surface, whether forming part 
of a building or not, and having the exposed face thereof on 
a plane approximately parallel fo the plane of such wall and 
projecting not more than fifteen inches from the face of such 
wa I I . " 

(h) New Item (62) 

Section 6 (8) (d) is deleted and the following substituted: P. 22 

"The support structure of a free standing billboard shall consist 
of no more than two columns properly anchored to the ground. The 
support structure of a billboard attached to a wall shall not be 
more than 12 inches above the roof line or top of the parapet of 
the wall of the building to which it is attached. All other 
structural elements shall be concealed. 

All parts of the billboard shall be located within private property." 
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B. THAT Council approve amendments to the Sign By-law as 
amended . 

C. THAT Council instruct the Director of Legal Services to 
prepare the necessary by-law amendments. 


9. Amendments to Sign By-law: Sign Schedules for Recently- 
rezoned Comprehensive Development Districts 

Council on November 4, 1975, approved a City Manager's Report 
dated November 3, 1975, on amendments to the Sign By-law to reflect 
the recent changes, or proposed changes to the Zoning and Development 
By-law and resolved in part: 

"The required amendments to the Sign By-law be prepared 
and submitted direct to a Public Hearing." 

The Committee considered a City Manager's Report dated 
December 5, 1975, in which the Directors of Planning and Permits and 
Licenses reported that: 

"A proposed Sign Schedule for the recently rezoned area of the 
West End (West End District - W.E.D.) has been prepared and 
circulated to various sign companies and several West End groups 
for their comments . The comments received to date have been 
favourable. 

Due to variations in the permitted uses between different areas 
zoned Comprehensive Development Districts in the City, each newly- 
created Comprehensive Development District such as W.E.D. , D.D., 
and CD-I is, or will be, assigned separately a sign schedule most 
appropriate to that district under Schedule 'I' of the Sign By-law. 
The regulations of the assigned schedule will then be applied to 
that particular comprehensive development district. Since the 
Sign By-law was passed in October, 1974, a number of areas in the 
City have been rezoned to Comprehensive Development Districts. 

When the C-3A Commercial District was created, the commercial uses 
permitted were quite similar to those of C-3 Commercial District. 
Controls similar to C-3 could well be applied to C-3A District. 

When an area is rezoned to a Comprehensive Development District 
or a new zoning district such as the recently-created C-3A District, 
there could be a time lapse between the rezoning and the time when 
an existing sign schedule could be assigned to or a new sign 
schedule prepared for that district and enacted through an 
amendment to the Sign By-law. For Council's information, during 
such interim period, the sign schedule applicable immediately before 
the rezoning shall apply and sign applications will be approved 
accordingly until such time as the new sign schedule becomes 
effective." 

Following discussion of this report, it was 
RECOMMENDED , 

THAT the amendments outlined in appendixes 'A' to 'C as 
follows, and attached to the City Manager's Report dated 
December 5, 1975, on amendments to the Sign By-law: sign 
schedules for recently-rezoned comprehensive development 
districts be referred to a Public Hearing following a 
report from the City Planning Commission: 
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APPENDIX 'A' 


The following is the schedule prepared for the West End District (W.E.D.) 
Schedule 'J' WEST END DISTRICT 

For the purpose of this schedule the following uses shall mean uses as 
defined in the West End Official Development Plan: 

(1) Residential 

(2) Social, Recreational, and Public 

(3) Convenience Corajmrcial 

(4) Residential Hotel 

(5) Local Commercial 

(6) Connnercial with Hotels 

(A) PERMITTED SIGNS 

(1) Signs are permitted in Schedule "A" except that the maximum 
area of a directional sign in areas of "Local Commercial" 
and "Commercial with Hotels" and Social, Recreational, and 
Public uses shall be 6 sq. ft. 

(2) One non-illuminated temporary real estate sign not exceeding 
35 sq. ft. per street frontage up to a maximum of two per 
site provided that no two faces are visible simultaneously 
from the same direction shall be permitted in areas of 
"Local Commercial" and "Commercial with Hotels". Such sign 
may be attached to a fence or hoarding. 

(3) The following types of signs: 

(a) Convenience Commercial 

(i) Canopy Sign 

(ii) Facia Sign 

(iii) Awning Sign 

(iv) Mansard Roof Sign 

(b) Residential Hotel 

(i) Facia Sign 

(ii) Freestanding Sign 

(iii) Canopy Sign 

(c) Local Commercial and Commercial with Hotels 

(i) Facia Sign 

(ii) Projecting Sign 

(iii) Free Standing Sign 

(iv) Canopy Sign 

(v) Under Canopy Sign 

(vi) Awning 

(vii) Mandard Roof Sign 

(B) SIGN REQUIREMENTS 

(4) Signs shall conform to all specifications as set forth in 
Section 6 and 8 of the By-law. 

(5) Not withstanding the above. 

(a) facia signs 

(i) for "Convenience Commercial", the maximum sign area 

shall be 12 sq. ft. Sign shall only be located on 
the signable area as defined in Section 6(1) (a) 
of this By-law. 
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(ii) for "Residential Hotel", the maximum sign area shall 
be 12 sq. ft. The vertical dimension of the sign 
shall not exceed 2 feet. Sign shall only be located 
in the signable area as defined in Section 6(1) (a) 
of this By-law. 

(iii) Sect ion (6) (l) (h) of the By— law shall not apply to 
"Local Commercial" and "Commercial with Hotel." 


(b) for projecting signs, a sign area of 3/4 sq. ft. per 
lineal foot frontage to a maximum of 75 sq. ft. shall 
be permitted; 

(c) free standing signs for residential hotels, the maximum 
sign area shall be 10 sq. ft. and the maximum height of 
the sign shall be 4 feet. In "Local Commercial" and 
"Commercial with Hotel" the maximum sign area for a 
free standing sign shall be 35 sq. ft. 

(d) Canopy signs; 

(i) for "Convenience Commercial" the maximum vertical 
dimension of the sign shall not exceed 15 inches and 
(the maximxim copy area for each sign face shall not 
exceed 25% of the area of the sign face); 

(ii) for "Residential Hotel", the sign shall be non- 
illuminated, the maximum vertical dimension shall 
not exceed 15 inches; 


(e) for awning signs, the maximum height of letters on the 
awning shall be 12 inches. Symbols and logs will be 
permitted provided that the copy area of any symbols, 
logos and letters shall not exceed 1/3 of the awning 
face on which the sign is located. Awning signs shall 
only be permitted on the first floor level. 


APPENDIX 'B' 


(1) Add to Schedule 'I' - Comprehensive Development Areas, the 
following for new CD Districts : 


Boundary Assigned 

Map Index designated Schedule 

No. Location by Bylaw No . 

83 West End District (W.E.D.) 4890 J 


84 Downtown District (D.D.) 

85 Downtown East Side 

86 South East Corner of Cambie 
and 49th (Langara) 

87 Block bounded by W. 7th, 
Burrard, W. 6th and Pine 

88 East Side of Nanaimo between 
William and Charles 

89 South-West Coraer of Nanaimo 
and King sway 

90 North-East Corner of Columbia 
and Keefer 

91 North-East Corner of Yukon 
and Marine Drive 

92 Boyd Diversion, Renfrew and 
E. 22nd 

93 South-West Corner of School 
and Tyne 


4911 

B- 

-(Downtown 



Commercial) 

* 

B- 

-(Suburban 



Commercial C-2) 

4900 

B- 

- (Commercial 



ResidentlaT) 

4823 

B- 

-(Suburban 



Commercial C-2) 

4828 

B- 

-(Suburban 



Commercial C-2) 

4861 

B- 

-(Suburban 



Commercial C-2) 

4830 

F 


4775 

A 


4789 

A 


4824 

A 
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94 East Side of Renfrew, between 4825 A 
E. 18th and R. 19th 

95 South Side of Nanton, between 4826 A 
Yew and Arbutus 

96 South Side of Cordova between 4827 A 
Gore and Dunlevy 

97 East Side Commercial Drive 4829 A 
between Georgia and Adanac 

98 North-East Corner of Poplar 4860 A 
and South-East Marine Drive 

99 North side of Cbrdova between 4879 A 
Jackson and Princess 

100 Southeast corner of Venables 

and Renfrew * A 

101 East side of Semi in Dr. between * A 
Triumph St. and the lane south 

of Pandora St. 

102 Southwest corner of E.49th Ave. and 4918 A 
Boundary Road (Champlain Heights - 

Enclave 1 of Areas E and F) 

103 Area bounded by Pacific St., * B- (Local 
Granville Bridge, Beach Ave., and Commercial) 
Burrard Bridge. 

104 Northwest corner of Georgia and * B-(Comnercial 
Denman (Harbour Park development) Residential) 

(2) Delete from Schedule 'I' Comprehensive Development Areas under Map 
Index No. 32 the assigned Schedule 'A' and substitute with assigned 
Schedule "B (Commercial Residential)". 

(3) Add to Schedule 'I' Comprehensive Development Areas under Map Index 
Nos. 12, 16, 28, 37, 38, 40, 48, 67, and 74 the word "C-2" after 
assigned schedules "B (Suburban Commercial)". 

(4) Delete from Schedule 'I' Comprehensive Development Areas under Map 
Index No.l, the location "Coal Harbour - Chilco to Bidwell" and 
substitute with "Coal Harbour - Denman to Bidwell". 

* The rezoning applications have been approved by Council and went through public 
hearings. 

The By-law numbers will be available once the By-laws are enacted. 

APPENDIX 


Add the word "C-3A" after the word "C-3" in: 

(1) Section 4, Schedule 'B', Suburban Commercial Areas 

(2) Schedule B (A) (2) 

(3) Schedule B(B)(5)(a) 

(4) Schedule B (B)(5)(b) 
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Board of Admimistration , August 21, 1970 (BUILDING - 2) 

Clause 1 continued 

'RESOLVED that approval of the Auditorium Board be given 
to this proposed sculpture in the Queen Elizabeth Plaza 
pool area, provided the executed sculpture is erected to 
the satisfaction of City officials, and is not materially 
different from the model presented to the Board. ' 

Accordingly, it is Recommended that: 

(a) The existing pool on the Queen Elizabeth plaza be designated 
as the site for the new German-Canadian Centennial gift 
sculpture, provided that the sculpture not be materially 
different from the model submitted by the donor. 

(b) The complete installation be at n cost to the City. 

(c) Installation be according to the terms of this report and 
to the satisfaction of the City Building Inspector." 

Your Board RECOMMENDS that the foregoing recommendations of the Director 
of Planning be adopted. 

2. Review of RM-4 Multiple Dwelling District 

Regulations of the Zoning and Development By-law 

The Director of Planning reports as follows: 

"City Council on May 2, 1967, following a Public Hearing, approved 
a new RM-4 Multiple Dwelling District Schedule of the Zoning and 
Development By-law. 

City Council resolved that the effective date of the By-law was to 
be September 1, 1967, and further that; 

'The new regulations be reviewed after a one year trial period 
(in the same way as was done for the (RM-3) regulations of 
1961) . ' 

From the time the new RM-4 District Schedule has been in effect - 
September 1, 1967, to July 31, 1970, a total of 39 Development 
Permits have been issued and a total of 26 Building Permits sub- 
sequently issued. 

The plans of development as approved under the new regulations 
show an improved form of development which was anticipated because 
of the adoption of the amendment. 

No serious criticisms have been made to the Planning Department 
regarding buildings designed in accordance with the new RM-4 regu- 
lations or the details of the regulations. 

Parking standards were increased by approximately 20% and the 
amount of parking provided is apparently meeting the demand and 
more parking is underground because of the action of the bonus 
system. 

Because of the absence of general complaints regarding the new 
regulations, it is RECOMMENDED that there be no detailed review 
of the regulations at this time." 


Your Board RECOMMENDS that the recommendations of the Director of 
Planning be endorsed. 
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10. "Molson's" Sign - 1550 Burrard Street 

City Council on September 16, 1975, approved recommendations 
of the Standing Committee on Housing and Environment which included 
that a decision with respect to the "Molson's" signs, 1550 Burrard 
Street, be deferred until the Director of Legal Services and the 
Director of Planning report as to whether it is a "sign" or part of 
the building structure. 

The Committee considered a City Manager's Report (on file in 
the City Clerk's Office) dated November 27, 1975, in which the 
Director of Legal Services and Director of Planning reported as 
follows : 

"The Director of Legal Services and the Director of Planning after 
examining the four "Molson" signs located on top of the building 
at 1550 Burrard Street concluded that they are signs and not part 
of the building structure. These signs were interpreted, in the 
City Manager's report of July 24, 1975 on removal of billboards 
and roof signs adjacent to freeway and bridge approaches, as 
"On-Premises Roof Signs with Neon." These signs were non-conforming 
when they were regulated through the Zoning and Development By-law. 
They are now non-conforming under the Sign By-law. Council can 
order such signs removed after they have been non-conforming for 
five years. On August 28, 1975 when the Standing Committee on 
Housing and Environment was dealing with the City Manager's report, 
a representaive of one of the sign companies pointed out that the 
"Molson" signs were approved under the previous by-law as facia 
signs replacing a previous roof sign. 

A check into the records indicates that the signs were treated as 
facia signs when a Development Permit was issued on May 14, 1971 
after an appeal was allowed to relax Section 10, (21) (E) A (7) 
of the Zoning and Development By-law No. 3575 dealing with facia 
and wall signs. This allowed the signs to project 15 feet above 
the roof line of the existing building where five feet was normally 
permitted. However, when the Building Permit was issued it was 
for the erection of four roof signs and not four facia signs. 
Upon closer examination of the construction of the signs and the 
method by which they are attached to the building, the Director 
of Legal Services and the Director of Planning are of the opinion 
that they would be more appropriately classified as facia signs 
than roof signs. 

As facia signs the "Molson" signs still exceed the sign area 
permitted under the present Sign By-law and are therefore non- 
conforming. However, the signs only became non-conforming when 
the Sign By-law became effective on October 8, 1974. Any order 
to remove the signs could not therefore be made until after five 
years from that date." 

Following discussion of this report, it was 
RECOMMENDED, 

THAT the "Molson's" sign presently located on top of 
the building at 1550 Burrard Street be classified as a 
facia sign and that the removal of the signs not be 
required at this time. 


INFORMATION : 

11 . Fire By-law Enforcement - Strathmore Lodge 

The Committee considered a City Manager's Report dated 
December 2, 1975, in which the Fire Chief reported as follows: 
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An inspection was made of this building and my inspectors' report as follows: 

This seven storey concrete apartment was constructed in approximately 1920, It 
contains 100 residential suites. The general maintenance, condition and upkeep is 
of a high standard for a building of this age - however, it does not provide any 
of the requirements of Section 38 and must be considered a high risk building in 
terms of fire spread. 

An open stairway with no separation doors at any level serves as the main egress 
route within the building. Eight outside metal fire escapes serve every suite as 
the secondary means of egress to the first floor level, each terminating approximately 
10 feet above grade. Corridors are plaster on laminated 2" x V'. All suite doors 
are of the panel type and have transoms over. Other openings into the corridors are 
milk bottle cupboards and garbage chutes. 

It appears impractical to comply with Section 38 or '^O(b) and a sprinkler system 
throughout the building would be the only alternative. 

In addition to this requirement, emergency lighting must be installed at each level 
to illuminate the centre stairwell and corridors throughout the building under Section 
'♦3A of the Fire Bylaw. " 

Following discussion of this report, it was 
RESOLVED, 

THAT the above noted City Manager's Report dated 

December 2, 1975, be received. 


12 . Enforcement of Lodging House By-law 

The City Manager submitted a report dated December 10, 19 75, 
in which the Medical Health Officer advised as follows: 

"The Vancouver City Council at its meeting of April 2, 1974 approved the 
following recommendations of the Board of Administration. 

(a) Four (4) Public Health Inspector I or II positions and one (1) 
Clerk-Typist II position be established on a permanent basis in 
accordance with the report of the Director of Personnel Services 
for immediate enforcement of the Lodging House By-law. Auto 
Allowance for the Public Health Inspectors to be on a regular 
basis. 


(b) Upon retirement or resignation of currently employed Public 
Health Inspectors, the vacancy be not filled until reviewed by 
the Board of Administration. The numbers of Public Health 
Inspector positions, by this report, increased by four (4) from 
twenty-nine (29) to thirty-three (33), be reduced to twenty-nine 
(29) over the next 18 months. 

The Medical Health Officer now reports that one of the recruited four 
additional public health inspectors did not ultimately accept a position 
in Vancouver, one health inspector died and one has resigned, reducing 
the complement to thirty (30). Of these thirty, one is on extended 
sick leave. 


The Department therefore reports that with the additional inspectors, an 

increased lodging house program was temporarily feasible but that only 

the pre-existing basic inspection and enforcement program is currently 

in effect. To increase attention to lodging houses would require a 

reduction in the Health Act (as distinct from City By-law) enforcement 

of sanitation, food control, swimming pool and citizen complaint investigations. 

The full anticipated lodging house program has not been developed outside 
the "Core Area" (Burrard, Clark Drive, Broadway, Burrard Inlet), nor has 
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the full posting of Lodging Houses and each unit according to section 19 
of the by-law been carried out in any part of the City. The required 
printed material has, however, been ordered. 

The successes and difficulties of the enforcement program have been 
reported regularly to the Standing Committee of Council on Housing and 
Environment. 

The department is anxious to comnunicate to this Committee its exact 
position. It is not anxious to build any empire directed to the Lodging 
House program. The staff who have done a difficult job so well do not 
feel that they are fully utilizing the full range of their 2h year 
training and find this work frequently exasperating. Enforcement programs 
are not well supported by the public or by the courts although many 
community groups in the downtown East side are supportive. 

I feel that this whole matter should be laid open before the committee and 
re-assessed. " 

The City Manager notes that the foregoing is submitted for the INFORMATION 
of the Standing CoiraniLLee on Housing and Environment and that no action is 
coiitempla^tid at this time; and reports that the Administrative Analyst is 
currently reviewing the health inspection function. " 

In reviewing this report with the Committee ' the Medical Health 
Officer advised that Section 19 of the Lodging House By-law which 
requires the posting of information signs in every lodging house unit 
would be carried out in the very near future. He also advised that 
once the core area is in compliance with the Lodging House By-law 
regular inspections will be required to maintain appropriate 
compliance with the Lodging House By-law. The area outside of the 
core area also requires routine inspections in order to realize 
compliance . 

The Committee expressed concern that prosecutions were poorly 
prepared by the Prosecutors Office, that long time lapses were 
involved before court cases were heard, that fines were insufficient, 
and suggested that the Committee should have information on why this 
situation exists. 

The Committee noted that the Administrative Analyst is currently 
reviewing the health inspection function and would be reporting back 
to the Housing and Environment Committee in January, 1976. 

RESOLVED, 

THAT the above noted City Manager's Report dated 
December 10, 1975, be received. 


13 . Interim Housing Status Report 

Submitted for the Committee's consideration was a City Manager's 
Report dated November 24, 1975, in which the Director of Housing 
reported as follows : 

"D Proposal Call - Family Housing - July 14, 1975 

Four proposals had been submitted, all of which are now 
being abandoned and n.ot being proceeded with. 

It is noteworthy to mention that the proponent for pro- 
posal (40/44/54 West 14th Avenue) was not able to 
obtain an extension to their option which had expired. 
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2) Proposal Call - Hostel Housing Downtown Eastside - 
August 18, 1975 

Two proposals were received. Application for approval 
concerning capital and subsidy funding had been made to 
both the Provincial Department of Housing and C.M.H.C. 
The matter is currently under consideration. The perti.n 
ent details of each proposal contains the following: 

i) 173 units at a construction cost of $2,797,776; 
S/W corner Dunlevy Avenue and Alexander Street. 

ii) 85 units at a construction cost of $1,562,110; 

S/S Cordova Street just east of Dunlevy Avenue. 


3) Proposal Call - Family Housing - October 27, 1975 

In this regard seven proposals are now being pursued 
with C.M.H.C. and the Provincial Department of Housing. 

These seven pro- 
posals represent in total 209 units at an estimated 
construction cost of $8.7 M. 


4) Acquisition and Renovation of Existing Housing Stock 

A request had been made to C.M.H.C. for $4 M for such 
a program. 


5) Land Acquisition - Section 42 N.H.A. 

Application for such funding had been submitted to C.M.H 
and the Provincial Department of Housing for a loan in 
an amount of $4,546,877. 


6) Land Acquisition - Downtown Eastside 

The Provincial Department of Housing has committed to 
loan $500,000 towards the acquisition of lands in the 
Downtown Eastside 'for hostel housing. 

7) Several community meetings had been held concerning 
the possible development of some City-owned land. 
The lands under consideration are as follows: 

APPROXIMATE 
NO. OF UNITS 

2nd Avenue & Wallace Street 53 

Boundary Rd-Price St-Tanner St. 75 

Arlington Street & 46th Avenue 86 

Foster Avenue & Euclid Avenue 32 

Commercial Drive & Findlay Street 77 

Nanaimo Street & Vanness Avenue 46 

Walker Street & Copley Street 21 

400 


The foregoing outlines briefly the activities of the City's 
Public Housing Corporation. In addition, within the City of 
Vancouver the 

1) G.V.R.D. is involved with the development of 56 
family housing units. 

2) Dunhill Corporation is involved with the develop- 
ment of 201 family housing units. 


i) 
ii) 
iii) 
iv) 
v) 
vi) 
vii) 
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ported by the United Housing Foundation are involved 
with the development of 278 family housing units which 
includes development in False Creek. 
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In summary, the family housing developments under consideration 
for and/or under development appear to be of the following 
description : 

City of Vancouver Public Housing Corporation 
i) Proposal Call 209 
ii) City-owned lands 400 

609 

G.V.R.D. 

Dunhill Corporation 

Various Co-operatives 
TOTAL 


56 

201 

278 
1, 154 


Following discussion of this matter, it was 
RESOLVED , 

THAT the City Manager's Report dated November 24, 1975, 
be received. 


14 . Financing - Low Cost Spay and Neuter Clinic 

At the November 20, 1975, meeting of this Committee more 
information on the financing of the low cost spay and neuter clinic 
was requested. 

The Committee considered a letter from Mr. C. Jack Holmes, 
Secretary-Manager - B.C.S.P.C.A. dated December 3, 197 5, and outlining 
all of the sources of funding for the proposed low cost spay and neuter 
clinic. This letter is on file in the City Clerk's Office. 

RESOLVED, 

THAT the above noted letter dated December 3, 1975, 
be received. 


The meeting adjourned at approximately 3:23 p.m. 


****** 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


December iS, 1975 


A meeting of the Standing Committee of Council on 
Community Services was held in the No. 1 Committee Room, 
third floor, City Hall on Thursday, December iS, 1975 at 
approximately 3:30 p.m. 

PRESENT : 


ABSENT : 


COIVMITTEE 
CLERK: 


RECOMMENDATION 


1 , Liquor Permit Application - 20$ Main Street 

The Committee had before it for consideration a Manager's 
report dated December 4, 1975 (circulated) on the application 
of Mr. Mawarford of Coaster Construction for Brandolini 
Holdings Ltd. for a development permit #71^70 at 205 Main 
Street which read as follows: 

"It is reported on behalf of the Director of Planning that the above noted 
development permit application has been filed to use a portion of the main 
floor of this existing hotel building as a restaurant/cabaret. This develop- 
ment is situated on the south-west corner of Main and Powell Streets. 

This development will maintain a public assembly area of 1130 square feet and 
a dining area of 1020 square feet. The applicant's plans state that there 
will be seating for a maximum of 145 persons including the dining and cocktail 
areas. 

This site is in the area that has been approved at a Public Hearing to be rezoned 
from CM-1 Commercial District to CD-I (Downtown East Side). This portion of the 
building was previously occupied as a public house (beer parlour). 

The Director of Planning approved this application, after receiving advice from 
the Development Permit Staff Committee, subject to the condition that prior to 
the issuance of the development permit: 

•This request is to be referred to the Council Committee on new 
liquor outlets for consideration and necessary action.'" 


During discussion it was noted this location is presently 
known as the No. 5 Orange Street beer parlour and the applica- 
tion is to convert it to a restaurant/cabaret. 


Alderman Rankin, Chairman 
Alderman Marzari 
Alderman Sweeney 

Alderman Boyce 
Alderman Volrich 


H. Dickson 


Cont'd . . * 


Standing Committee of Council 
on Community Services 
December iB, 1975 


2 


Clause #1 continued : 

Following brief discussion it was 
RECOMMENDED 

THAT Council approve the application of Mr. Mawarford 
of Coaster Construction for Brandolini Holdings Ltd. 
for development permit No. 71^70 to use a portion of 
the main floor of 205 Main Street as a restaurant/ 
cabaret . 


2. Liquor Permit Application - 
SOl Beach Avenue 


The Committee had before it _f or consideration a Manager's 
report dated December 10, 1975 (circulated) on the application 
of Mr. N. Canow for Nik's Godown Ltd. for a development permit 
at SOl Beach Avenue which read as follows: 


"It is reported on behalf of the Director of Planning that the above-noted 
development permit application has been filed to use a portion of the main 
floor of the existing building as a restaurant and cocktail lounge. 

This development is situated in the downtown peninsula on the north-west corner 
of Beach Avenue and Howe Street in the (CM-1) Commercial District. (Rezoning 
is being considered to FCCDD - False Creek Comprehensive Development District.) 

The proposed development will provide a 5090 sq. ft. restaurant, and a 
cocktail lounge with a public assembly area of 1060 sq. ft. The applicant 
stated that there would be a total of 4S persons seated in the cocktail lounge. 

The Director of Planning approved this application, after receiving advice from 
the Development Permit Staff Committee, subject to the condition that prior to 
the issuance of the development permit: 

•This request is to be referred to the Council Committee on 
new liquor outlets for consideration and necessary action. 


Following brief discussion it was 
RECOMMENDED 

THAT the application of Mr. N. Canow for Nik's 
Godown Ltd. for development permit No. 72094 
to use a portion of the main floor of SOl Beach 
Avenue as a restaurant and cocktail lounge be 
approved. 


3. Super Graphics and Wall Murals - 
Approval Process 

The Community Services Committee on May 15, 1975, after 
recommending approval of two outdoor wall murals proposed by 
the Pier Group Mural Company, which the Director of Planning 
had turned down under Section 7(1) of the Sign By-law, resolved: 

« 

"THAT the Director of Planning be asked to appear 
before the Commiinity Services Committee to discuss 
criteria for exterior wall murals and his discretion 
to approve such murals under Section 7(1) of the 
Sign By-law." 
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Clause #3 continued : 

The Committee had before it for consideration a Manager's 
report dated December 1975 (circulated) in response to the 
above resolution which stated in part: 

"The majority opinion from the artists consulted is 
against setting out criteria for works of art. As an alterna- 
tive, some of the artists suggested a small Advisory Panel from 
among their number who would assist the Director of Planning 
in evaluating the super graphics and wall murals. It is believed 
that a further advisory group is not needed at this time as 
there have been few applications under this section of the By- 
law to date. The Urban Design Panel, which includes members 

of design professions with the ability to assist in the re- 
quired evaluation, particularly as murals have such an im- 
portant relationship to building design and form, is an ap- 
propriate body to provide the required advice. A representa- 
tive of the Pier Group Mural Company has stated that this 
procedure is acceptable to their company. 

Applications will be examined systematically under a sequence 
including : 

Location (permanent or otherwise, industrial, commercial, etc . ) ; 

Applicants' intentions (message intended — only obviously inap- 
propriate ones should be stopped, reasons for location, per- 
ceived advantages) ; 

Size (principal dimensions, size in relation to building); 

it 

Visibility (close view, wider view, suitability of colours for 
light conditions) ; 

Permanance (durability) ; 

Relationship to building form (whether the mural helps building 
form or worsens it) ; 

Community acceptability (harmony or discord with neighbours, 
avoidance of political or third-party advertising, and similar 
considerations) . 

The Urban Design Panel and the Panel, on October 30, 1975, 
agreed to advise on super graphics and wall murals to assist 
the Director of Planning in exercising his discretion under 
Section 7 of the Sign By-lav/." 
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The Director of Planning, representatives of the Law 
and Social Planning Departments, along with representatives 
of the Pier Group Mural Company, appeared before the Committee 
on this matter and there was considerable discussion during 
which it was revealed that the mural proposed for the north 
side wall of the day care centre at Vancouver Community College 
which was presented by the Pier Group to the Committee and 
recommended for approval on May 15, 1975, was not the same 
mural which had earlier been presented and turned down by 
the Director of Planning. 

During discussion the suggestion was made that representa- 
tives of the art community such as the Director of the Vancouver 
Art Gallery and the principal of the Vancouver School of Art 
should comment to the Director of Planning on wall murals pro- 
posed for the exterior walls of City buildings. 
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The Director of Planning, speaking in support of the 
proposition in the Manager's report that the Urban Design 
Panel review mural proposals, suggested that he would welcome 
the comments of such a group in making his decisions on the 
acceptability of wall murals and that this is a value judgement 
which should not be left to one individual, . 

The suggestion was made that the Community Services 
Committee could be the approving body for murals or that it 
could be an appeal group for artists whose m.urals were not 
approved by the Director of Planning following his consulta- 
tion with the Urban Design Panel, 

A "press agent" who stated he represents two mural paint- 
ing clients, criticized the lengthy time period required for 
approval of murals, stating it can take as long as six months 
and that this fact alone could be the reason more mural applica- 
tions are not being received by the City, 

It was generally agreed by the Committee that artists whose 
murals were not acceptable to the Director of Planning could 
appeal to Coimcil via the Community Services Committee, 

Following discussion it was 

RECOMMENDED 

THAT Council approve the systematic examination of 
proposed wall murals as set forth in the Manager's 
report dated December S, 1975; 

FURTHER THAT the Director of Planning in addition 
to consulting with the Urban Design Panel on the 
applications for wall murals, also consiilt with 
representatives of the art community such as the 
Director of the Vancouver Art Gallery, prior to 
ruling on proposed outdoor wall murals. 


4, Ray-Cam Co-operative Community Centre - 
Operational Structure 

The Committee had before it for consideration a Manager's 
report dated December 3, 1975 (circulated) on the operational 
structure of the Ray-Cam Co-operative Community Centre, 

Representatives of the Ray-Cam Community Association 
and the Social Planning Department appeared before the 
Committee on this matter and Community Association members 
stated they had read the report and agreed with it. 

The report concluded with the following comments by 
the Director of Social Planning on the establishment of a 
management and operational structure: 

"Now that the construction of the facility will soon be underway, attention must be 
focused on the management format and budget for the new centre. Previous comments by 
members of the Community Services Committee indicate that the management structure 
should reflect not only the desire of the Ray-Cam Cooperative to participate in the 
running and operation of the centre (at the policy level) ; but also include 
Participation by other agencies such as the City, Parks Board and possibly B.C.Housinj 
Management Commission. 


Standing Committee of Council 5 

on Community Services 
December iS, 1975 

Clause #4 continued : 

Due to the delays related to the construction of the coiamunity centre and the anxiety 
involved, the development of a management proposal and budget was unintentionally 
deferred. The City's commitment to fund the management and operation of the community 
services centre on its completion, requires that a budget be submitted to the Finance 
Committee of City Council before a March 1976 deadline. The amount of operational 
funds necessary will be determined in part by the portion of the year the centre will 
be operational. Construction should be completed in May if early December start 
materializes , 

Social Planning Department and Ray-Cam Cooperative Association representatives have met 
several times on the management issue. Ray-Cam has revised its previous stand for 
managerial autonomy and agreed to a joint management board consisting of City, 
Parks Board, B.C. Housing Management Commission, Strathcona Resource Board, Raymur 
Tenants Association and Ray-Cam Cooperative representatives. 

It will be the responsibility of the nine member Community Centre Board of Management 
(six members from the three community organizations and the remaining three from the 
three involved civic agencies) to: 

1) establish annual budgets, raise funds and approve capital expenditures; 

2) set management policies for the Centre; 

3) operate programs in the Centre; 

4) provide janitorial and maintenance services; 

5) approve the hiring and dismissal of administrative staff. 

Ray-Cam Cooperative Association has already made the necessary modifications to its 
charter to allow it to become the official citizen organization associated with the 
Community Centre. Besides this prime role Ray-Cam will also operate the Daycare and 
Co-op store facilities independent of the Community Activity Centre. 

A Board of Management comprised of representatives of various interest groups will be 
concerned primarily with policy matters as outlined above. The approval and 
organization of the Management Board is a timely issue in light of the Board's role 
in the development of the annual operating budget. The outline of the proposed Board 
of Management organization, which has the mutual approval of the Ray-Cam Board and 
Social Planning, is appended to this report. 

An agreement to participate has been received from several organizations and agencies 
represented on the proposed Board of Management. Similar consent is anticipated 
from the remaining.*' 


During d.iscus.si.on it was noted construction of this new 
facility began on December 1, 1975. 

Following discussion it was 

RECOMMENDED 

THAT Council approve of the Ray-Cam Community Centre's 
Board of Management as outlined in the Manager's report 
dated December 3, 1975, so that the Board, once established, 
can participate in the drafting of an annual operating 
budget and operational guidelines for the Centre. 

INFORMATION 

5. Request for Approval to Distribute 
Furniture Valued at Over $300 

Council, at its meeting of April 4, 1974 approved pro- 
cedures and guidelines- (circulated) for the sale of City- 
owned surplus furniture at lOfo or $10 to non-profit organiza- 
tions. 


^1 ^ 

Board of Administration, August 21, 1970 (BUILDING - 3) 


3. Mr. Louis Naples - Carport 
3382 East 23rd Avenue 


On February 9, 1970, City Council received a communication from Mr. 
Louis Naples of 3382 East 23rd Avenue respecting his having been ordered 
to remove an over-sized carport from the rear yard of the above property. 

The Director of Planning and the Director of Permits & Licenses report 
as follows: 


"In November 1965, Development Permit Application #36724 was filed 
with the Technical Planning Board by McLarnon Construction Limited 
to construct a 25' x 25' carport in the rear yard, the gross floor 
area of the carport and the existing qarage and roofed-in patio 
being 1,159 sq. ft. in lieu of the 4 " sq. ft. permitted under 
the Zoning and Development By-law. I:, iddition, the height of the 
carport was 12', permitted height beinj 10' and the combined width 
of the carport and existing garage was 39' in lieu of the permitted 
width of 33 ' , 


This application was refused by the Technical Planning Board, 
having particular regard to the combined gross floor area of the 
proposed carport, existing garage and roofed-in patio. The 
applicant was advised by the Technical Planning Board that if a 
new application was submitted indicating accessory buildings 
having a combined gross floor area not exceeding 500 sq.ft., it 
would be given favourable consideration. 


In June 1966, the property owner was reminded by letter of the 
provisions of the Zoning and Development By-law respecting the 
permitted size of accessory buildings, and also of the restrictions 
on the storage of large vehicles on a one family dwelling site. 
He was at that time ordered to remove the partially built over- 
sized accessory building. Prosecution action followed and after 
a number of adjournments, mostly at the request of the defence 
attorney, the charge was dismissed in late 1968 on a legal 
technicality that the City failed to word the charge properly. 

Following the above court action and since only a legal technicality 
was responsible for the charge dismissal, the Building Division again 
commenced prosecution action in September 1968. The owner's lawyer 
then filed Appeal #17175 to the Board of Variance for permission 
to retain the over-sized carport. The Board of Variance refused 
this appeal. 

At this point, the applicant's lawyer requested more time to enable 
his client to apply directly to City Council in this matter. This 
request was granted but no action was taken by Mr. Naples or his 
lawyer until July 1969 when another notice to remove the offending 
building had been delivered. 

A petition signed by adjacent property owners who do not object 
to the carport was subsequently submitted to the Board of Variance 
by Mr. Naples' solicitor. The Board of Variance considered the 
petition at its meeting on December 18, 1969 and resolved that 
no further consideration could be given to Appeal #17175 and the 
Board's decision must stand. 


In January, 1970, a notice to remove the over-sized accessory 
building or face prosecution action was again delivered to 
Mr. Naples. It is, as a result of the notice, that Council is 
now in receipt of Mr. Naples' communication. 
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Clause #$ continued : 

Among the guidelines were that requests for furniture 
valued at over $300 be referred to Committee for approval. 

The Committee had before it for consideration a request 
(circulated) from the Riley Park Area Council for $570 worth 
of furniture. 

Following discussion it was 

RESOLVED 

THAT the Committee approve of the sale of $570 
worth of surplus City-owned furniture to the 
Riley Park Area Council for $59«^5> including tax. 


RECOMMENDATION 


6. Shannon Day Care Centre - 
Progress Report 

The Committee had before it for consideration a Manager's 
report dated December 9, 1975 (circulated) on progress towards 
having a day care centre established in the Hudson Marine Plaza 
(a commercial office tower development in Marpole) as agreed to 
by Council on July 23, 1974. 

Representatives of the Law Department and the Shannon Day 
Care Society appeared before the Committee on this matter. 

The report documents a number of requirements the developer 
has failed to meet in providing adequate facilities in the day 
care centre. 

A representative of the Law Department stated the City 
wrote the developer on November 20, 1975 outlining the short- 
comings in the provision of proper day care facilities and that 
a written reply had not yet been received at the time of the 
meeting. 

Following discussion it was 

RECOMMENDED 

THAT the City proceed to carry out repairs and other 
work necessary to provide a day care centre at the 
Hudson Marine Plaza which meets the standards required 
by Provincial and Municipal authorities for day care 
facilities and that the City withhold the costs of 
carrying out this work from the day care operating 
costs the City has agreed to pay the owner; such work 
to be undertaken by the City beginning on January 30, 1976. 


The meeting adjourned at approximately 5:50 p.m. 


FOR COUNCIL ACTION SEE PAGE(S) ,. / 



CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, January 13, 1976, in the Council Chamber, 
commencing at 2:00 p.m. 

PRESENT ; Mayor Phillips 

Aldermen Bird, Bowers, Boyce, Kennedy, 

Marzari, Rankin, Sweeney & Volrich 

ABSENT: Alderman Cowie (Leave of Absence) 
Alderman Harcourt 

CLERK TO THE COUNCIL ; D.H. Little 

PRAYER 

The proceedings in the Council Chamber were opened with 
prayer . 

COIJDOLENCE 

MOVED by Aid. Boyce, 
SECONDED by Aid. Volrich, 

THAT Council express its condolences to the family of the 
Late Lorne Brown, former Park Board Commissioner. 

- CARRIED UNANIMOUSLY 

ADOPTION OF MINUTES 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Marzari, 

THAT the Minutes of the Regular Council Meeting of January 6, 
1976, with the exception of the 'In Camera' portion, be adopted, 
after amending the resolution of Council on Page 15 concerning 
Clause 3 of the report of the Community Services Committee to show 
this clause being adopted after amending the recommendation of the 
Committee whereby the Director of Planning is directed to consult 
with one representative of the art community only. 

- CARRIED UNANIMOUSLY 

Council Meetings - 1976 

Alderman Kennedy requested that the Council meeting dates 
as approved by Council on January 6, 1976, be amended by scheduling 
a Council meeting for June 15, 1976, and scheduling a skip Council 
meeting on June 8, 1976, because of the Habitat Conference which 
will be held at that time. 

MOVED by Aid. Kennedy, 

SECONDED Aid. Volrich, 

THAT the Council resolution of January 6, 1976, concerning 
Council meeting dates be amended whereby June 8, 1976, will be 
a 'skip' Council meeting and a Regular Council meeting be scheduled 
for June 15, 1976, but with no evening session. 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Sweeney, 
SECOtDED by Aid. Marzari, 

THAT this Council resolve itself into Committee of the Whole 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 


Regular Council, January 13, 1976 


DELEGATIONS & OTHER REPORTS 

Equal Employment Opportunities 
Program 

The Council considered a report dated January 6, 1976, as 
submitted by Alderman Marzari, concerning an equal opportunities 
program on which subject a Committee had been appointed last 
year with Alderman Marzari as Chairman. 

Ms. K. Ruff, on behalf of the Human Rights Commission, 
addressed Council speaking in support of the report and the 
program generally. 

Mr. P. Winn also addressed Council on the subject, supporting 
Alderman Marzari 's report and suggesting that Council give leader- 
ship in expanding the program to private business. 

The report concluded with the following recommendations: 

"That Council re-affirm its commitment to a full equal 
opportunity programme including the handicapped and 
racial minorities. 

That Council direct Social Planning Department to 
make a researcher available to work with the Committee 
and the Human Rights Commission in programme develop- 
ment. " 

Alderman Marzari proposed that the second recommendation be 
now withdrawn and therefore it was 

MOVED by Aid. Marzari, 

THAT Council approve that the terms of reference of the 
Committee shall include a full equal opportunity program including 
the handicapped and racial minorities. 

- CARRIED 

(Alderman Kennedy opposed) 

MOVED by Aid. Bowers, 

THAT the Committee be asked to prepare a study of the 
national ethnic origin of the present Civic work force. 

(Deferred) 


MOVED by Aid. Sweeney, 

THAT the matter of the proposed study be deferred and 
referred back to the Special Committee for further consideration 
with Union representatives. 

- CARRIED 

(Aldermen Bowers, Marzari, Rankin and the Mayor opposed) 

Alderman Marzari advised that the Committee will be expanded to 
include the Fire Chief or his representative and Mr. Mowett 
representing handicapped organizations. 


Mandarin International Inn 
141 Keefer Street 


The Council considered a report from the City Manager under 
date of January 13, 1976, in which the Director of Planning 
reported as follows on the matter of the Mandarin International 
Inn at 141 Keefer Street: 

cent ' d. . . . 
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DELEGATIONS & OTHER REPORTS (cont'd) 


Mandarin International Inn 
141 Keefer Street (cont'd) 


"The site is located on the north side of Keefer Street between Main and 
Columbia Streets and is located presently in the HA-1 (Chinatown) District. 

Brief History 

June 12, 1973 An application was filed by the Planning Department 

' to amend the Downtown Zoning and Development District 

Schedules. (This site was in a CM-1 District at that 
ti me . ) 

June 12, 1973 Development Permit Application #63200 was filed by 

Jones, Haave & Delgatty, Architects, on behalf of 
the Mandarin International Inn to construct a hotel, 
restaurant and neighbourhood pub. 

Sept. 11, 1973 Amendments to Downtown Zoning Schedules passed by 

Counci 1 . 

January 15, 1974 An error was discovered regarding floor space ratio 

calculations. After the development permit application 
was submitted, on a cursory check the floor space ratio 
was calculated at 6.30. On January 15, 1974 in a 
discussion with the developer, the error was discovered 
and in fact the floor space ratio was approximately 11.30 
including the above ground off-street parking levels. 
Council was informed of this in a previous report of 
Jun$, 1974. 

March 18, 1974 

to April 4, 1974 Planning Department and City Engineering Department 

were considering the site for possible collective 
parking in the Chinatown area. On April 4, 1974 
a letter was submitted to Mrs. Faye Leung advising 
that it was agreed that a collective parking garage 
would not be appropriate on this site. 


April 5, 1974 


Development Permit Application #63200 was approved by 
the Technical Planning Board, subject to various 
conditions that had to be met prior to its issuance. 
These conditions included a reduction in floor space 
ratio, design approval and a reduction in the size of 
the beverage room. 

April 11, 1974 A letter was sent to the applicant (Jones, Haave & 

Delgatty, Architects) advising them of the decision of 
the Technical Planning Board of April 5, 1974, including 
all the conditions. 

May 27, 1974 The Urban Design Panel recommended that the Technical 

Planning Board refuse the design on the grounds that it, 
if executed, would adversely affect public amenity. 

May 31, 1974 The Technical Planning Board considered the comments of 

the Urban Design Panel and resolved that since the 
recommendation of the Panel would involve a major re- 
structuring of the proposed development, the Technical 
Planning Board could not accept the recommendation of 
the Panel and referred the matter to City Council for 
consideration noting that an attempt would be made to 
secure improvements to the vehicular access insofar as 
pedestrian amenity is concerned. 


cent ' d. . . . 
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DELEGATIONS & OTHER REPORTS (cont'd) 

Mandarin International Inn 
141 Keefer Street (cont'd) 


June n, 1974 


August 27, 1974 

Sept. 24, 1974 
January 3, 1975 

January 20, 1975 


City Council, on the question of design, resolved: 

"That the application to construct a hotel on the site 
be referred back to the Director of Planning to 
consider further with the owner the following 
conditions submitted by the Design Panel: 

- that the sidewalk and lower floor use not be 
dominated by vehicular access and storage 

- that it recognize the vital need for pedestrian 
amenity in the general Chinatown area." 

City Council on report from the Director of Planning 
approved the establishment of liquor outlets in the 
development. 

The By-law to establish the HA-1 Historic Area District 
was passed by Council. 

The last drawings were submitted by the Architect to 
comply with the conditions previously set by the 
Technical Planning Board prerequisite to the issuance 
of the development permit. 

Development Permit #63200 was issued permitting the 
construction of a hotel on the site containing a 
restaurant/ cabaret, licensed lounge, coffee shop and 
beverage room. 


In the intervening period from the time the development permit application 
was filed until it was finally issued, considerable discussion and corres- 
pondence took place including the Urban Design Panel, other City departments, 
the Technical Planning Board and City Council as well as the architects and 
the developer. Matters under discussion included design, reduction in floor 
area, height, amount of parking and improvements to the circulation of 
pedestrians and vehicles. 

The development as originally proposed would have been 18 storeys in height 
including 5 parking levels above grade with floor space ratio of 11.30. 

The development as approved was 15 storeys in height with 2% storeys of off- 
street parking above grade with floor space ratio of 7.50. 

Present Situation 

A development permit normally expires 12 months from date of issuance unless 
a valid Building Permit has been applied for. The anniversary date for this 
development permit is January 20, 1976. 

On December 1, 1975 a letter was submitted from Dillingham Corporation Canada 
Limited requesting extension of the development permit for a 6-month period 
in order to complete formal working drawings and specifications for submittal 
to the Building Department. A further letter dated December 30, 1975, including 
the required fee of $50.00, was submitted by the Architects, Jones, Haave, & 
Delgatty also requesting an extension of the development. The reasons given 
in this letter are: 

" Due to past economic conditions, our client has been unable 

to arrange adequate financing for the project for the last year 
and apparently is now ready to proceed on the project. We have 
a letter dated December 29, 1975 authorizing this firm to proceed 
with an application for a Building Permit and completed foundation 
drawings for this permit. In order to properly prepare these 
drawings with full consultant input, we would hereby request an 
extension to the development permit for a period of six months 
from the expiry date of January 20, 1976...." 


cent ' d. . 
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DELEGATIONS & OTHER REPORTS (cont'd) 

Mandarin International Inn 
141 Keefer Street (cont'd) 

Because of the significance of this development to Chinatown, the application 
for extension was referred to the Chinatown Historic Area Planning Committee 
for comments as it would not be in keeping with the HA-1 District, approved 
by Council on September 24, 1974. This was dealt with at their first avail- 
able meeting of January 7, 1976. The recommendation of the Chinatown Historic 
Area Planning Committee was that the extension should not be granted for the 
fol lowi ng reasons : 

'A. Since this development was applied for and appi^oved under the old 
CM-1 Zoning (almost 3 years ago), that any new extension of the 
development permit should only be considered with regard to the 
new HA-1 zoning regulations, which this proposal clearly does not 
meet. 

B. The scale and size of the proposed development does not relate to 
the low profile surrounding area, and will have a negative impact 
on the surrounding historical area. 

C. If this project goes ahead, it may compromise the future development 
of a comprehensive urban design policy for the Chinatown area.' 

The Architects have informed the Director of Planning that if no extension is 
granted, they will endeavour to submit the necessary drawings before January 
20, 1976 in order to obtain necessary building permits in accordance with 
normal policy. 

As a result of this, the Director of Planning considers that the requests for 
extension should not be granted. The Architects were informed of this verball 
on January 8, 1976." 


The City Manager submits the foregoing report for the INFORMATION of City Council. 


Council also noted briefs and communications from Mrs. Leung, 
the developer, Jones, Haave & Delgatty, Architects and the 
Dillingham Corporation Canada Limited. 

Mrs. Leung addressed Council in support of extending the 
development permit with respect to the project. Mr. Delgatty, 
Architect and Mr. Skodje of the Dillingham Corporation, also 
spoke and supported the extension. 

Following an explanation from the Director of Planning, it 

was 

MOVED by Aid. Boyce, 

THAT this whole matter be deferred for one month. 

- LOST 

(Aldermen Bird, Bowers, Kennedy, Marzari, Rankin, Sweeney, 
Volrich and the Mayor opposed) 

MOVED by Aid. Bird, 

THAT an extension of six months be authorized in respect of 
development permit #63200. 

- LOST 

(Aldermen Bowers, Boyce, Kennedy, Marzari, Rankin, 
Volrich and the Mayor opposed) 



cont'd. . 
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DELEGATIONS & OTHER REPORTS (cont'd) 

Mandarin International Inn 
141 Keefer Street (cont'd) 

MOVED by Aid. Kennedy, 

THAT an extension of three months be authorized in respect 
of development permit #63200. 

- LOST 

(Aldermen Bowers, Boyce, Marzari, Rankin and the 
Mayor opposed) 

MOVED by Aid. Bowers, 

THAT an extension of one month be authorized in respect of 
development permit #63200. 

- CARRIED 

(Aldermen Marzari, Rankin and the Mayor opposed) 


RECOGNITION - Mr. D.A. Matheson 

At this point in the proceedings. Council recognized Mr. 
Donald A. Matheson, the City Building Inspector and Deputy Director 
of Permits and Licenses, who is retiring from the City's service on 
January 15, 19 76. 

Mr. Matheson, who was present in Council with Mrs. Matheson, 
v;as presented with cuff links. 

MOVED by Aid. Rankin, 

THAT WHEREAS Donald A. Matheson joined the staff of the City 
of Vancouver as Deputy City Building Inspector on November 1, 1948; 

AND WHEREAS Donald A. Matheson progressed to the position of 
City Building Inspector on July 2, 1952, which position he has 
since held; 

AND WHEREAS on January 15, 1976, he will be retiring from 
the City service; 

THEREFORE BE IT RESOLVED THAT the Council of the City of 
Vancouver be and is hereby recorded as extending to 

DONALD A MATHESON 

sincere and grateful appreciation, thereby commending him for his 
twenty-eight years of continuous, loyal and devoted service. 

- CARRIED UNANIMOUSLY 

Following response by Mr. Matheson, Council recessed at 
approximately 4:00 p.m., and following an 'In Camera' meeting 
in the Mayor's Office, reconvened in open session in the Council 
Chamber at approximately 4:30 p.m. 


CITY MANAGER'S & OTHER REPORTS (cont'd) 

Harbour Park Development 

Council considered a report of the City Manager dated 
January 9, 1976, regarding Harbour Park Development wherein 
the City Engineer reported as follows: 


cont ' d. 
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CITY MANAGERS AND OTHER REPORTS (cont'd) 


Harbour Park Development 
(cont'd) 


"On November 20, 1975, Council, when dealing with the Harbour Park 
Develofment in public hearing, directed that: "The City Engineer carry out 
a more detailed traffic study of the area including cost compeirisons of a 
pedestrian overpass versus underpass across Georgia Street." 

The developer has had a traffic consultant carry out a study of 
the traffic generated by this development and the Engineering Department 
has analysed the matter further. In addition, negotiations have been held 
with Harcourt Development Corporation on cost sharing of required facilities 
and associated land matters. 

TRAFFIC IMPLICATIONS 

Georgia Street at Denman carries about 55,000 vehicles per day. The 
distribution of this volume and the peak hour situation have already been 
reported to Council. Traffic volumes on Georgia at this location are beyond 
the capacity of the street and backups now occur every day. These backups 
have not reached the north-south streets such as Biurrard because reversible 
lanes are used on Georgia, pedestrian volumes at the intersections cire very 
small, and little development has taken place north of Georgia. There is no 
buffer flexibility at the Georgia-Denman intersection and with Chilco closed 
there is no alternative route. Accordingly, all additional volumes must be 
carefully dealt with to keep the increase in backups on Georgia within about 
the 6% previously reported to Council. 

The major problCTis are described here and then solutions outlined: 

1. The development will generate about 5000 motor vehicle trips per 
day two way. The inbound traffic volume is estimated to be 
"ZSOd vehicles, of which 1200 would enter from Georgia via right 
turns north on Denman, and 1300 would enter from Denman. The 
outgoing trips would be 250© vehicles, of which about 500 would 
turn right on Georgia to go west. In addition, we expect an 
increase in transit loading on Georgia west of Denman. 

Proposed solutions to deal with these increases are: 

a) Motor vehicle access from Georgia will be prohibited and 
will be controlled through the traffic signal at Denman. 

b) A twelve foot widening strip along Georgia was always 
provided in the area and the developer's plans presented 
to Council at the public hearing showed this widening. 
This will permit the construction of an additional lane 
on Georgia, west of Denman, which will provide storage 
space for vehicles merging into westbound Georgia traffic 
and for the increased transit loading. 

c) The twelve foot strip will also permit construction of a 
new wide sidewalk and landscaping which will form a 
suitable pedestrian approach to Stanley Park. 

2. A second major conflict could occur from about 8 00 trips 
wishing to leave the development and proceed south on Denman. 
These movements would restrict traffic on Denman Street going 
toward Stanley Park, particularly in the peak traffic period. 
To deal with this potential conflict, it will be necessary 

to prohibit through traffic southbound on Denman at the 
Georgia-Denman intersection. 


cont'd. 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 


Harbour Park Development 
(cont'd) 


3. A third major conflict, and the most important one, would 

occur from increased pedestrian volvimes crossing Georgia at 
Denman Street. Very little pedestrian crossing time now 
exists in the easterly crosswalk of Georgia Street. Due to 
the high volume of left turn traffic from Denman Street to 
westbound Georgia Street, pedestrian crossing is prohibited 
on the westerly crosswalk of Georgia Street. Any increase in 
this pedestrian time or even a small increase in pedestrian 
volumes would result in loss of green time in the east-west 
direction. This would have a very significant effect on the 
Georgia Street traffic and backups further east could be 
expected. If these reach the major north-south arterials, 
serious congestion would result. 

This problem has been discussed with the developer who 
agrees that this situation must be avoided. Separation of 
pedestrian and vehicular traffic at the Georgia-Denman inter- 
section is the only solution to the problem. As directed by 
Council, two methods of achieving this separation have been 
analysed: 

a) An overpass - 

The structure for this would be less expensive than an 
underpass ($120,000.00 vs. $330,000.00) and might pose 
fewer security problems. However, it would form a highly 
visible obstruction across Georgia Street right at the 
entrance to Lost Lagoon and Stanley Park. In addition 
it is impossible to construct access to the overpass at 
the south end without the use of the private property at 
that location. This would drive the costs well beyond 
those of the other alternative. 

b) An underpass - 

The structure for this would cost about $330,000.00, 
including moving of utilities. It could be constructed 
without use of private land at the south end by having 
an access point in the sidewalk allowance on Georgia at 
. Denman. The north entrance would be constructed on the 
Harbour Park property. The developer has agreed that land 
could be provided for this purpose without affecting the 
development . 

The matter of security has been discussed with the 
Police Department who feel that secvirity should not be 
a problem. However, provision could be made for future 
installation of doors at each end to close the structure 
at night when surface pedestrian volumes would not be 
detrimental. These would be constructed only if found 
necessary and this is doubtful. Appropriate arrangements 
can be made for controlling surface pedestrian use. 

Since the underpass would be almost entirely on City 
street and since it would serve the city parks to the west 
as well as private development to the north and north-east, 
the underpass would be maintained and policed by the City, 
as is the one to the west at Chilco . 

Both the Engineering Department and the developer agree that the 
underpass alternative is the best solution to the problem and this 
is recommended. 


cont ' d. 
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Harbour Park Development 
(cont'd) 

COST SHARING 

The curb, gutters and pavement for the one lane widening 
can be a local improvement (estimated cost $40,000.00) . Since the 
City is the only land owner this would be assessed to the City property 
and recovered from the development under the lease. The sidewalk 
necessary would be constructed largely on the twelve foot strip and 
the north boulevard by the developer as part of the development. 

With respect to the underpass, discussions have been held 
between the developer and the Engineering Department, and the developer 
has agreed to pay one third of the cost to a maximum of one hundred 
thousand dollars. 

The properties benefited by the pedestrian underpass are: 

a) The Harbour Park development 

b) The new City park immediately north-west 

c) The Bayshore immediately north-east (particularly 
when its proposed expansion takes place) . 

A fair assessment of benefit would be one third each and, 
therefore, cost sharing of one third each is appropriate. This cost 
sharing would be arranged through further negotiations including the 
Bayshore (Harbour Park and City already agree) or by a local improvement 
on the initiative. The latter approach is the more certain. The Director 
of Finance states that the City's one third (approximately) of the cost 
would be provided from $1,000,000.00 for the development of the pairk site 
west of the Harbour Park development. 


It is RECOMMENDED that: 

A) The Director of Legal Services be directed to arrange for 
the dedication of the twelve foot strip along Georgia Street. 

B) The City Engineer be directed to negotiate with Bayshore Inn 
on cost sharing on a one third basis for the underpass, and 
if this fails, to initiate a local improvanent on the basis 
of assessed benefit being one third City park, one third 
Harbour Park developnent, and one third Bayshore Inn. 
(Harbour Park Development Corporation have already agreed 

to $100,000.00 on this basis). 

C) The Director of Legal Services be directed to bring forward 
the by-law for the local improvement if this is necessary. 

D) The Director of Legal Services be directed to provide for 
the north access to the pedestrian underpass and financial 
arrangements for the underpass in the lease agreement. 

E) The City Engineer be directed to design and, upon completion 
of financial arrangements, construct the pedestrian underpass 
as part of the City street system. 

F) The City share of the underpass construction be provided 
from the $1,000,000.00 provided for the park development 
at the Harbour Park site. 

G) The City Engineer be directed to bring forward a local 
improvement on the initiative for the necessary curb and 
pavement work on the north side of Georgia Street." 

The City Manager RECOMMENDS that the above report of the City 
Engineer be approved. 

cont ' d. . . . 
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Board of Administration, August 21, 1970 (BUILDING - 4) 

Clause 3 continued 

The site is located in an RS-1 One Family Dwelling District. The 
Zoning and Development By-law would permit an accessory building (s) 
not exceeding a gross floor area of 460 sq.ft. provided in part, that 
the building (s) did not exceed 2/3 the width of the site nor a 
height of 10 ft. 

It has been the policy of the Technical Planning Board to permit 
new carport/garages provided the gross floor area of any existing 
and proposed buildings did not exceed approximately 500 sq.ft. and 
the total widths of the developments did not exceed 2/3 the width 
of the site. It is considered that a gross floor area of ap- 
proximately 500 sq.ft. is sufficient to allow covered off-street 
parking facilities for up to three cars. 

The floor area of the existing accessory buildings on this site — 
not including the subject 25' x 25' carport-- is already 534 sq.ft. 
The subject carport building being 25' x 25' has a gross floor area 
of 625 sq.ft., thus the total area of accessory buildings on this 
site is 1,159 sq.ft. The combined widths of the accessory buildings 
are 39' rather than the permitted 33'. In addition, the subject 
carport is 12' high. 

The size of Mr. Naples lot (49.5' x 120') is not different from 
a large number of other lots in the City. For Mr. Naples to comply 
with the suggestion of the Technical Planning Board it would be 
necessary for the existing accessory building to be first removed 
and the subject carport reduced both in height and size. 

However, it is noted that Mr. Naples is the owner of a vacant lot 
immediately to the east of the subject site. If the two lots were 
consolidated into one parcel and so registered at the Land Registry 
Office, the Zoning and Development By-law would permit, as an 
'outright use,' accessory buildings not greater than 10' in height 
and not wider than 63' and having a gross floor area of 824 sq.ft. 
or such greater area as may be approved upon application to and 
by the Technical Planning Board. 

RECOMMENDATION : 

That Mr. Naples' letter be received; that he be provided with a 
copy of this report and that the Director of Permits and Licenses 
continue to implement enforcement procedures." 

Your Board RECOMMENDS that the recommendations of the Director of 
Planning and the Director of Permits and Licenses be endorsed. 

(Copies of Mr. Naples letter dated February 9, 1970 are circulated 
for the information of Council.) 

4. Erection of a New Gasoline Service Station 
at 2473 Kingsway 

The Director of Planning reports as follows: 

"Shell Canada Ltd. has filed a Development Permit Application 
#52761 to erect a new gasoline service station (self-serve) on 
this site. 

The site is located in a C-2 Commercial District and the gasoline 
service station policy as adopted by City Council on October 1, 
1968, permits the erection of a new gasoline service station at 
this location. 


cont ' d 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Harbour Park Development 
(cont'd) 


Following an oral explanation by the City Engineer, the 
Director of Planning addressed the Council and expressed his 
concern on the speed of decision of the City Engineer's proposal 
and suggested additional information be obtained and consideration 
given in view of the future of this particular area. 


MOVED by Aid. Boyce, 

THAT this whole matter be deferred pending a report on 
performance bonds which had been requested previously. 

- LOST 

(Aldermen Bowers, Marzari, Rankin, Volrich and the 
Mayor opposed) 

MOVED by Aid. Bowers, 

THAT recommendations A to G as contained in the foregoing 
Manager's report be approved. 

(Amended) 

MOVED by Aid. Rankin in amendment, 

THAT recommendation E be amended to read as follows: 

"E. The City Engineer be directed to reserve the land 
necessary to construct the pedestrian underpass 
as part of the City street system and report back 
in six months' time and, in the meantime, the 
Director of Planning report after studying the 
implications . " 

- CARRIED 

(Aldermen Bowers, Boyce and Kennedy opposed) 

MOVED by Aid. Sweeney in amendment, 

THAT all of the words in parenthesis in recommendation B 
be struck. 

- CARRIED UNANIMOUSLY 

The amendments having carried, the motion as amended and 
reading as follows was put and CARRIED: 

"THAT recommendations A to G as contained in the foregoing 

Manager's report be approved after striking all the words 

in parenthesis in recommendation B and amending recommen- 
dation E to read as follows: 

'The City Engineer be directed to reserve the land 
necessary to construct the pedestrian underpass 
as part of the City street system and report back 
in six months' time and, in the meantime, the 
Director of Planning report after studying the 
implications. ' " 

(Aldermen Boyce and Kennedy opposed) 


UNFINISHED BUSINESS 

1. 1976 Capital Program on 
'Pay As You Go' Basis 

Council on December 16, 1975, approved a number of recommendations 

contained in a report of the Finance and Administration Committee dated 

December 11, 1975, concerning a 1976 Capital Program on a 'Pay As You 

Go' Basis. In so doing, it approved the recommendation of the 
Committee that the 1976 Basic Capital Budget and the sources of 
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UNFINISHED BUSINESS (cont'd) 

1976 Capital Program on 'Pay 
As you Go' Basis (cont'd) 

funds be recommended for approval at an early Council meeting in 
1976 . 

MOVED by Aid. Volrich, 

THAT the 1976 Basic Capital Budget as recommended in the 
Special (Review) Committee's report and the sources of funds as 
contained in the table attached to that report, be approved. 

- CARRIED UNANIMOUSLY 

It was agreed to defer consideration of the following 
Unfinished Business items pending the hearing of delegations 
later this day: 

2. Grandview-Woodland Area Planning 

3. Cedar Cottage - N.I. P. Implementation Stage 

4. Closure of Lane South of 15th Avenue, West 
of Carolina Street 

5. Hardship Appeal - Basement Suite 
1511 West 63rd Avenue. 


COMMUNICATIONS OR PETITIONS 

1. Joint Committee on Community 
Recreation & Leisure Services 

The Council was advised that the Joint Committee on Community 
Recreation and Leisure Services is seeking authorization for staff 
input from the Social Planning Department in order to support and 
expedite the work of the Joint Committee. 

MOVED by Aid. Bird, 

THAT the request of the Joint Committee on Community Recreation 
and Leisure Services for staff input from the Social Planning 
Department be approved in principle and the Committee report to 
Council in further detail in respect of the amount of staff input 
necessary. 

- CARRIED UNANIMOUSLY 


2. West Coast Air-Sea 
Rescue Operations 

In a letter dated January 5, 1976, the District of Campbell 
River is seeking support in encouraging the Minister of Transport 
and the Minister of National Defence to review the question of 
Air-Sea rescue on the West Coast. 

MOVED by Aid. Volrich, 

THAT this Council support the request of the District of 
Campbell River and, therefore, the Minister of Transport and 
the Minister of National Defence be so informed. 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 


A. MANAGER'S GENERAL REPORT 
JANUARY 9, 19 76 

Works & Utility Matters 
(January 9, 1976) 

The Council considered this report which contains five 
Clauses identified as follows: 

Areaway at 139 East Pender Street 
Lease of portion of Lane South of 54th Avenue 
East of Hudson Street 

Revisions to Plumbing By-law No. 4068 - Fees 
for building Sewer Extensions 
Common Emergency Telephone Number (9-1-1) 
Damages Caused by Anchor Rods during Excavation 

The Council took action as follows: 
Clauses 1, 2, 3 and 5 

MOVED by Aid. Volrich, 

THAT the recommendations of the City Manager contained in 
Clauses 1, 2, 3 and 5 be approved. 

- CARRIED UNANIMOUSLY 

Common Emergency Telephone 
Number (9-1-1) (Clause 4) 

MOVED by Aid. Volrich, 

THAT the recommendation of the City Manager contained in 
this Clause be approved, however, the City Manager attempt to 
negotiate the matter of interest rates on equipment value as 
referred to in Note ii of this Clause. 

- CARRIED UNANIMOUSLY 


ri. 

1 : 

CI. 

2 : 

CI. 

3: 

CI. 

4 : 

CI. 

5: 


Social Service & Health Matters 
(January 9, 1976) 


The Council considered this 
Clauses identified as follows: 


report which contains three 


CI. 1: Jericho Hill School Health Services 

Budget Approval 1975 
CI. 2: Amendments to By-law No. 4162, A By-law 

relating to the Operation and Maintenance 

of the Cemetery 
CI. 3: City Centre Youth Resources - Gastown Clinic, 

52 Water Street 

The Council took action as follows: 
Clauses 1, 2 and 3 

MOVED by Aid. Bird, 

THAT the recommendations of the City Manager contained in 
Clauses 1, 2 and 3 be approved. 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

MANAGER'S GENERAL REPORT 
JANUARY 9, 1976 (cont'd) 


Building & Planning Matters 
(January 9, 1976) 


The Council considered this report which contains two 
Clauses identified as follows: 

CI. 1: Residential Rehabilitation Assistance Program: 

Promotion and Status Report 
CI. 2: Cedar Cottage N.I. P. Appropriation - 

Brewers Park Stage III 

The Council took action as follows: 

Clauses 1 and 2 

MOVED by Aid. Volrich, 

THAT Clause 1 be received for information and the recommendation 
of the City Manager contained in Clause 2 be approved. 

- CARRIED UNANIMOUSLY 


Finance Matters 
(January 9, 1976) 

The Council considered this report which contains two 
Clauses identified as follows: 

CI. 1: Analysis of 1975 Property Tax Roll for 

Single-Family Residences 
CI. 2: False Creek $10,000,000 loan from CMHC 

The Council took action as follows: 
Clauses 1 and 2 

MOVED by Aid. Volrich, 

THAT Clause 1 be received for information and the recommendation 
of the City Manager contained in Clause 2 be approved. 

- CARRIED UNANIMOUSLY 


Personnel Matters 
(January 9, 1976) 

Filling of One Vacant Position - Care 
Facilities Consultant II - Health 
Department (Clause 1) 

MOVED by Aid. Volrich, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 



- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

MANAGER'S GENERAL REPORT 
JANUARY 9, 1976 (cont'd) 


Property Matters 
(January 9, 1976) 

The Council considered this report which contains two 
Clauses identified as follows: 

CI. 1: Sale to Conf ratellanza Italo-Canadese 
Society - 2 Acres - Block 96, Section 
29 THSL 

CI. 2: 10.3 Acre Site on the S/S of Adanac Street 
East of Cassiar Street 

The Council took action as follows: 
Clauses 1 and 2 

MOVED by Aid. Bird, 

THAT the recommendations of the Committee contained in 
Clauses 1 and 2 be approved. 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Sweeney, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Bird, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


BY-LAWS 


1. BY-LAW TO AMEND BY-LAW NO. 3575, 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW (S/E Corner West 4 0th 
Avenue and Dunbar Street) 


MOVED by Aid. Bowers, 
SECONDED by Aid. Sweeney, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Bowers, 
SECONDED by Aid. Sweeney, 

THAT the By-law be given second and third readings and the 

Mayor and City Clerk be authorized to sign and seal the By-law. 


- CARRIED UNANIMOUSLY 
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BY-LAWS (cont'd) 
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2. BY-LAW TO AMEND BY-LAW NO. 357 5, 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW (2025 McLean Drive) 


MOVED by Aid. Bird, 
SECONDED by Aid. Sweeney, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Bird, 
SECONDED by Aid. Sweeney, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

(Alderman Kennedy was excused from voting 
on this By-law) 


3. BY-LAW TO AJIEND BY-LAW NO. 4162, 
BEING THE CEMETERY BY-LAW 
(Mountain View Cemetery) 

MOVED by Aid. Volrich, 
SECONDED by Aid. Sweeney, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Volrich, 
SECONDED by Aid. Sweeney, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


MOTIONS 

A. Closing, Stopping Up and Subdividing 
Lane South of 1st Avenue between 
Cassiar and Skeena Streets 


MOVED by Aid. Rankin, 
SECONDED by Aid. Boyce, 
THAT WHEREAS 

(1) The City of Vancouver is the owner of all the streets and 
lanes lying within the limits of the City of Vancouver; 

(2) The lane in Block 96, Section 29, Town of Hastings 
Suburban Lands dedicated by the deposit of Plan 4242 
is surplus to the City's highway requirements; 

(3) Lots 1 to 32 said Block 96 together with the surplus 
lane are to be subdivided into two parcels; 


cont'd. 
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MOTIONS (cont'd) 


Closing, Stopping Up and Subdividing 
Lane South of 1st Avenue between 
Cassiar and Skeena Streets (cont'd) 

THEREFORE BE IT RESOLVED THAT all the lane dedicated by the 
deposit of Plan 4242 abutting lots 1 to 32, Block 96, Section 29, 
Town of Hastings Suburban Lands, Plan 4242 be closed, stopped up 
and title taken thereto; and 

BE IT FURTHER RESOLVED THAT the said lane to be closed and 
the said lots 1 to 32 be subdivided into two parcels. 


B. Allocation of Land for Road Purposes: 
North 5 feet of Lot 18, Block '0', 
Section 42, THSL, Plan 11660 


MOVED by Aid. Rankin, 
SECONDED by Aid. Boyce, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for road purposes, the following described lands: 

North 5 feet of Lot 18, Block '0', Section 42, Town 
of Hastings Suburban Lands, Plan 11660; 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for road purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
road purposes, and declared to form and constitute portions of 
road. 


- CARRIED UNANIMOUSLY 


- CARRIED UNANIMOUSLY 


ENQUIRIES AND OTHER MATTERS 


Alderman Rankin - 

Refuse Collection from Strata 

Corporations & Co-operatives 


referred to a letter he had 
received regarding the policy 
approved by Council on refuse 
pick-ups in strata titles and 
co-operative units . The 
Alderman enquired if inequity 
existed. The Mayor directed 
that the communication be 
referred to the City Manager 
and the City Manager report 
back with respect to the policy 
for the information of Council. 


The Council recessed at approximately 5:30 p.m. to reconvene 
at 7:30 p.m. 
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The Council reconvened in the Council 
Chamber at 7.30 p.m. with Mayor Phillips 
in the Chair and the following Members 
present : 

PRESENT : Mayor Phillips 

Aldermen Bird, Bowers, Boyce, Kennedy, 
Marzari, Rankin, Sweeney and 
Volrich . 

ABSENT : Alderman Cowie (Leave of Absence) 
Alderman Harcourt 


UNFINISHED BUSINESS AND DELEGATIONS 

Grandview-Woodland Area Planning 

Council, on December 16, 1975, deferred consideration of the 
above clause in the report of the Standing Committee on Plc'-nning and 
Development, dated December 2, 1975, pending the hearing of a deleg- 
ation from the West Grandview Property Owners' Association. In its 
report the Committee advised it had reviewed the following recommend- 
ations of the Grandview-Woodland Interim Planning Committee: 


I Membership of the Advisory Planning Coiranittee shall 

be upon the basis of representation from each of seven 
zoning areas within the Grandview-VJoodland area (see 
attached map) . 

II Composition of Advisory Planning Committee 

The coramittee shall consist of a maximum of 21 persons 
composed of: 3 representatives from each of the 
seven areas consisting of one tenant, one property 
owner and one other person having a declared tenant, 
property owning or business interest in the area. 

J 1 1 Method of Selection of Advisory Planning Committee 

i) Public meetings to elect representatives to 

the Citizens' Advisory Planning Coiinmittoe shall 
be organized by the Vancouver City Planning 
Department, in consultation with the Interim 
Planning Committee and held in each of the seven 
areas (Section I) with the present Interim 
Planning Committee soliciting nominations of 
area candidates that may be both written in or 
made from the floor at each of the public meetings. 

ii) The present Interim Planning Committee shall 
verify the eligibility of candidates prior to 
election . 

iii) The present Interim Planning Committee shall 

check the eligibility of the people attending the 
public meetings to vote in the elections of that 
area. 

iv) Elections shall be conducted at public meetings 

held in the seven areas of the conununity by a show 
of hands to determine the successful candidates. 


Cont 'd 
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UNFINISHED BUSINESS AND DELEGATIONS (Cont'd) 
Grandview- Wood land Area Planning (Cont'd) * 

IV Term of Office for Members of the Advisory Planning Committ eo 

i) The term of office for the Citizens' Advisory 

Planning Committee shall be for one year, or until 
the committee has fulfilled its responsibility to 
the community, but not to exceed two years. 

V Operating Procedure for Advisory Planning Committee 

i) There shall be a public meeting called to evaluate 
the work and recommendations of the Advisory 
Planning Committee not later than 1 year after the 
election for membership. 

ii) In the event of insufficient elected members, or 
resignations from the Advisory Planning Committee, 
the Committee shall make every effort to appoint 
another member, or members having eligibility of 
serving on the Committee until the soonest period 
of election. 

iii) In the event of the mass resignation of at least 

half of the members of the Advisory Planning Committee, 
fresh elections shall be immediately called. 

iv) All meetings of the Advisory Planning Committee and 
all decisions and recommendations must be made in 
meetings open to public inspection. It is also the 
responsibility of the committee to seek to publicize 
its decisions and recommendations. 


v) All documents, reports, correspondence and 

memoranda of the Advisory Planning Committee shall 
be open for public inspection at a place, or places 
to be designated within the Grandvievz-Woodland area. 

vi) The regular elected members and appointed members 
of; the Advisory Planning Committee shall volunteer 
their services and receive no remuneration for their 
services. (This does not mean they might not be 
reimbursed for expenses incurred on Committee 
business) . 

V I Removal from Office of Committee Members 

Corrmiittco members shall be removed from office in the 
event of: 

i) failure to attend at least half of the regular 
meetings of the committee during a six month 
period; 

ii) failure to attend three consecutive meetings without 
proper prior notification; 

iii) by the submission to the Committee Chairman of a 
petition having at least five hundred (500) 
signatures, with accompanying addresses of 
eligible community members, specifying the name or 
names of their own area representative to the 
Committee who is to be removed; 

iv) members of the Committee who during their term 
of office lose eligibility for that office shall 
automatically withdraw, or be removed from the 
Committee. 


f ^ " 


75 


Regular Council, January 13, 1976, . . . . . . . . .19 

UNFINISHED BUSINESS AND DELEGATIONS (Cont'd) 
Grandview-Woodland Area Planning (Cont'd) 

VII Other Consideration - Elections 

i) For regular elections, the Advisory Planning 
Committee shall constitute itself an interim 
committee from its own members that are not 
seeking re-election, to supervise the election. 

ii) In the event of the total resianation 

removal from office or the candidacy of all 
standing members, an advertised Public Meeting 
of the entire Grandview-Woodland area shall 
be called by City Council, the outgoing Advisory 
Planning Committee or in their failure by any 
other interested person to appoint an interim 
conmiittee to supervise the election. 

VIII Other Considerations 

i) Neither Vancouver City Council nor the Advisory 
Planning Committee shall have the right or 
authority to amend the working constitution 
of the Citizens' Advisory Planning Committee 
without first calling a Public Meeting of 
the entire Gr and viev;-Wood land area during 
which the matter must be decided by a public 
vote . 

The Committee's report concluded with the following recommend- 
ations : 


A. THAT the recommendations of the Grandview-Woodland 
Interim Planning Committee concerning the formation 
and terms of reference of a Grandview-Woodland Advisory 
Committee, with the exception of Recommendation VI (iii), 
be endorsed, subject to the selection of the elected 
persons from the seven areas being ratified by Council. 

B. THAT the Planning Department be instructed to proceed 
with the public meetings as outlined in Recommendation 
III of the Interim Planning Committee. 

Mrs. Gladys Chong, representing West Grandview Property Owners' 
Association, addressed Council and filed a brief. Mrs .Chong stated 
that the Association does not want a Neighbourhood Improvement Program 
nor re-zoning in the area. The area in question is bounded by 
Commercial Drive, Broadway, Clark Drive and Hastings Street, and for 
a number of years has been zoned RM-3 . By means of a map, Mrs. Chong 
illustrated that the area is well-served by public services and 
amenities . 

Mr. Joe Alvaro, a member of the West Grandview Property Owners' 
Association spoke against implementation of a N.I.P program in this 
area and filed a brief. He suggested that the only improvements 
required in this area of Grandview-Woodland are paving and curbing 
of City streets. 


Cont 'd . 
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Board of Administration, August 21, 1970 (BUILDING - 5) 

Clause 4 continued 


It is proposed to erect a small office with a canopy and 3 pump 
islands. The submitted drawings clearly indicate that the 
principal use of this site will be gasoline sales. No lubrication 
bays or repair facilities will be provided. 

The Technical Planning Board and the Town Planning Commission 
recommend that Development Permit Application #52761 be approved 
in accordance with the submitted application, such plans and 
information forming part thereof, thereby permitting the erection 
of a new gasoline service station (self-serve) on this site, subject 
to the following conditions: 

A. Prior to the issuance of the development permit, revised 
drawings are to be first submitttrd to the satisfaction of 
the Director of Planning clearly indicating: 

(1) an acceptable design to the north elevation of the 
building ; 

(2) the 4' wall along the north property line will be 
decorative masonry; 

(3) the amount and type of landscaping and the heights of 
all the plants when planted in the landscaped areas; 

(4) the proposed free-standing sign shall not exceed a 
maximum 25' and all other signs are to be in accordance 
with the requirements of the Zoning and Development By- 
law (note - current amendment would not allow the pro- 
posed roof sign) ; 

(5) that the parking area will have a 6" curb maintaining 
a 2' setback from the west property line. 

B. The development is to be carried out and maintained in 
accordance with the approved drawings and Section 11(10) 
of the Zoning and Development By-law. 

C. All screening, surfacing and curbing as indicated on the 
approved drawings is to be provided within 60 days from the 
date of completion of the proposed development and thereafter 
maintained in good condition at all times. 

D. All landscaping and treatment of the open portions of the 
site is to be provided within 6 months from the date of any 
use or occupancy of the proposed development and thereafter 
permanently maintained." 

Your Board RECOMMENDS that Development Permit Application #52761 be 
approved in accordance with the recommendations of the Technical 
Planning Board and the Town Planning Commission. 


NOTE: 


Representatives of Shell Canada Ltd. would like the 
opportunity of appearing as a delegation, if the Council 
is considering not approving this Board report. 
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UNFINISHED BUSINESS AND DELEGATIONS (Cont'd) . 

Grandview-'Woodland Area Planning (Cont'd) 

Mr. D. Laalo - Grandview Tenants 'Association , filed a brief in 
support of the Grandview-Woodland Area Planning Program, and the 
formation of a Grandview-Woodland Advisory Planning Committee. 

The Rev. K. imayoshi, Grandview Woodland Area Council, addressed 
the Council in support of the Grandview-Woodland Advisory Planning 
Committee and commended the Interim Planning Committee for its 
excellent work to date. He offered his Council's assistance, if 
needed, with development of the program. 

Mr. R .R . Youngberg , Planning Department, explained the purposes of 
the Local Area Planning Program and Neighbourhood Improvement Program. 
He indicated that it has not, as yet, been decided to recommend the 
Grandview-Woodland area for a Neighbourhood Improvement Program. It 
is anticipated the Planning Department will be submitting recommend- 
ations on future N.I. P. areas to Council, in March 1976. 

MOVED by Aid. Bowers 
SECONDED by Aid. Volrich 

THAT recommendation "A" of the Committee be approved, subject 
to the Planning and Development Committee further reviewing recommend- 
ations III (iii) and (iv) , and recommendation V(iii) of the Interim 
Planning Committee, with a view to amendment where necessary. 

FURTHER THAT recommendation "B" of the Committee be approved. 

- CARRIED 

(Aid. Bird, Kennedy and Sweeney opposed) 


Cedar Cottage - N.I. P. 
Implementation Stage . 

Council, on December 15, 1975, when considering the above clause 
in the report of the Standing Committee on Planning and Development, 
dated December 4, 1975, passed the following resolutions: 


A. THAT use of the site office of the Cedar Cottage 
Neighbourhood Improvement Programme be extended to 
31st March 1976, 

B, THAT the temporary position of the Clerk Typist II 
be extended to 31st March 1976. 

C. THAT due to the increase in responsibilities follow- 
ing the withdrawal of the Planner from the site 
office, the Director of Personnel Services examine 
the classification and salary levels of the Planning 
Assistant and Clerk Typist. 

D, THAT the City Manager be authorized to adjust the 
Cedar Cottage Neighbourhood Impi'ovement Programme 
budget to reflect the City's share as being an 
amount not to exceed $4870.00. 


Cont 'd 
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Cedar Cottage - N.I. P. 
Implementation Stage. ( Cont ' d ) 

On the same date Council agreed to hear a delegation from the 
Cedar Cottage N.I. P. Committee, on keeping the site office open until 
all projects are planned and under construction. 

Mrs. F. Simatos, Vice-chairman of the Cedar Cottage N.I. P. 
Committee, addressed Council and filed a brief setting out the current 
N.I. P. project situation in the area and requesting an extension of 
the site office at 3378 Findlay Street, including retention of the 
necessary staff, until the projects are completed. Other reasons 
given for extension of the site office were: 

It serves for central communication for co-ordination; 

Meeting place; 

Identification and easy access; and 
Is well-known to the community. 


MOVED by Aid. Rankin 
SECONDED by Aid. Marzari 

THAT the use of the site office of the Cedar Cottage Neighbourhood 
Improvement Program and the present staff, be extended to the end of 
1976, and the Director of Planning be instructed to maintain existing 
planning services in the area . 

- (referred) 

MOVED by Aid. Volrich 
SECONDED by Aid . Bowers 

THAT the above motion by Aldermen Rankin and Marzari, be referred 
to the Standing Committee on Planning and Development for consideration 
and report back to Council. 

- CARRIED UNANIMOUSLY 


At this point in the proceedings Mayor Phillips 
left the meeting and Alderman Marzari, Deputy 
Mayor, assumed the Chair. 


Closure of Lane South of 15th Avenue, 
West of Carolina Street. 


Council, on January 6, 1976, deferred consideration of the following 
report of the City Manager (Works & Utility Matters) dated January 2, 
1976, pending the hearing of delegations from Mr. P.M. Partridge and 
Mr. W. Nelsen, abutting property owners: 

"Over the past two years the closure and disposal of the above portion 
of lane has been the subject of review and negotiation with two interested 
parties. During the course of the review, and as more detailed information on 
the lane was obtained from Land Registry Office searches, the basis and procedure 
of disposal of the lane was varied in accordance with advice from the Law Depart- 
ment. As a result, with all rf the information now available and fully considered, 
this report Recommends that . .j. lane be sold to the most recent applicant, Mr. 
Nelsen of Oak Investments, Wjio is the abutting owner to the north. 

However, Council should be aware that Mr. Partridge, the abutting owner 
to the south (Lot 7), did inquire two years ago about the purchase of the lane 
and, furthermore, before full detailed information was available, was more recently 
offered half of the lane allowance. Mr. Partridge is objecting to the total lane 
allowance being sold to Mr. Nelsen and wishes to appear before Council as a 
delegation. Cont'd. 
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Closure of Lane South of 15th Avenue 
West of Carolina Street. (Cont'd) 


The summary of the proceedings on the above lane is as follows: 

1. In November, 1973 Mr. Partridge made inquiries regarding the purchase of the 
lane allowance which is at the rear of his Lot 7. At that time he was advised 
that we were not prepared to sell this portion of lane since it appeared, 
from a cursory examination, that we would be endeavouring to acquire a through- 
lane allowance wichin the block. 

2. In February 1974 Mr. Nelsen inquired whether the lane was for sale and was 
also advised (orally) that it was not. 

3. In July 1974 Oak Investments (Mr. Nelsen) inquired if the lane could be sold. 
Further searches of the properties in the block at the Land Registry Office 
indicated that the City did not wish to put a lane through the block as we 
had previously closed the western portion for resubdivision of the west half 
of the block. It was then concluded that the lane was surplus and cculd be 
sold. As part of the nomal process, the Property £e Insurance Department 
was asked to determine a price. Mr. Nelsen was contacted on October 17 and 
advised of this price ($7,623). However, Mr. Nelsen (in his telephone con- 
versation) advised our Department that he was not prepared to purchase at 
this price. To confirm the matter, a letter was sent, stating the figure 
and asking Mr. Nelsen to advise us if he wished to acquire the lane. At this 
point we felt the matter was closed. We were unaware that Mr. Nelsen con- 
tinued to negotiate with the Property & Insurance Department. 

4. On February 5/75 Property & Insurance advised our Department that a new price 
of $5,000 was agreeable. When it was determined that this was the same 
party (Mr. Nelsen) negotiating a price on the lane, it was necessary to carry 
out a detailed search in the Land Registry Office with respect to title. 
This search took considerable time and the transfer of title to the City has 
just now been registered. 

5. In discussing lane closures with the Law Department as a result of the 
Provincial law suit on a lane closure, it appeared from the information avail- 
able at that time (May 1975) that the abutting property owner should be 
offered at least a portion of the lane, particularly since he had requested 
purchase in 1973. This abutting property owner (Mr. Partridge) advised that 
he did wish to purchase the lane, so in the circumstances, it was felt that 

an equal division of the lane allowance (one half to each property) was the 
most appropriate arrangement. This was suggested to both parties, and while 
Mr. Partridge will agree to one half, Mr. Nelsen will not. 

6. In a recent further review of the matter with the Law Department, we have 
been advised that with all of the current information on this property, 
the City is at liberty to sell the entire 20 foot lane to either of the 
abutting owners. Because of the subdivision in the block, it would be 
preferable to sell the full 20 feet of lane allowance to Mr. Nelsen, both 
for lot depth and continuity of the rear property lines of the adjacent 
lots. (See attached sketch). 

I RECOMMEND that the portion of lane shown outlined on plan 
numbered LF 7494 be closed, stopped up and conveyed to the owner of the 
abutting East half of Lot 3, Block 100, D.L. 301, subject to the following 
conditions: 

1. The value of the lane to be $5,000 in accordance with the recommend- 
ations of the Supervisor of Property & Insurance. 

2. The lane so closed be subdivided with the said East Half of Lot 3 
to form one parcel." 


The City Manager RECOMMENDS that the above report of the City Engineer 
be approved. 


IT 
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closure of Lane South of 15th Avenue 
West of Carolina Street. (Cont'd) 

Both Mr. Partridge and Mr. Nelsen had previously submitted briefs 
which were circulated to Members of Council. 

Mr. Partridge addressed council and submitted a further brief, 
dated January 13, 1976, giving the reasons why he opposes the lane 
being sold to Mr. Nelsen. He suggested that Council consider 
splitting the lane in half and disposing of it fairly to each property 
owner . 

Mr. Nelsen addressed Council and reiterated some of the points 
made in his previously submitted brief. He indicated that, should 
Council agree to sell the lane to him, he would make allowances for 
Mr. Partridge's existing fence and pole line. He further stated 
that it was his intention to erect a decorative screen wall and black- 
top this portion of the lane for use as parking. 

MOVED by Aid. Sweeney 
SECONDED by Aid. Kennedy 

THAT the portion of the lane outlined on Plan No. LF7494 be 
closed, stopped-up and conveyed to Mr. P.M. Pattridge, the owner of 
the abutting Lot 7 , at a price of $5,000. 

- CARRIED 

(Aid. Bowers and Boyce opposed) 


Hardship Appeal - Basement Suite 
1511 West 63rd Avenue. 


Council, on November 25, 1975, approved the recommendation of 
the Hardship Committee that the above Hardship Appeal be not approved. 

On January 6, 1976, Council agreed to hear an appeal from Harold 
and Mary Ann Epp against the decision to not allow their hardship 
appeal . 

Mr. Harold Epp addressed Council and requested Council's re- 
consideration in this matter on the grounds that he is a student at 
U.B.C., and his wife, their present sole source of income, is expect- 
ing their second child and will have to discontinue work for several 
months. He also stated that the occupants of the suite are the Epp's 
younger sisters, one of whom begins Nurses training at Vancouver 
Community College in May, 1976. 

MOVED by Aid. Bird, 
SECONDED by Aid. Rankin 

THAT Harold and Mary Ann Epp be granted a one-year extension from 
the date of this resolution , in respect of the basement suite at 
1511 West 63rd Avenue. 

- CARRIED UNANIMOUSLY 


Regular Council, January 13, 1976 
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Harbour Park Development. 


Alderman Boyce 


stated that she had, some time ago 


asked the City Manager to research 
the financial stability of Harcourt 
Developments . 

The City Manager advised that he had 
checked with the Better Business 
Bureau, Dunn and Bradstreet, and a 
number of local developers with 
offices in Edmonton. He stated 
that, while Harcourt Developments 
itself is a small developer, the 
principal behind the company is Dr. 
Allard, who is a large developer and 
a well-known principal of a large 
trust company. The indications are 
that Dr. Allard is a substantial and 
valid developer. 


The Council adjourned at 10.00 p.m. 


The foregoing are Minutes of the Regular Council meeting 
of January 13, 1976, adopted on January 27, 1976. 




Manager's Report, January 9, 1976 

! 

WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 

RECOMMENDATIONS ; 

1 . Areaway at 139 East Pender St . 

The City Engineer reports as follows: 

"The areaway slab at 139 E. Pender is in a deteriorated condition 
structurally and as such constitutes a hazard to the public. This 
areaway is the subject of an encroachment agreement and is a registered 
charge against the abutting property. The owner has been contacted on 
many occasions with verbal and written communications, urging him to 
make repairs. To date he has done nothing. 

Encroachment By-law 4243 authorizes the City Engineer to make necessary 
repairs and bill the owner for the costs. 

i I RECOMMEND that: 

A. The City Engineer be authorized to: 

(i) appoint a consulting engineer to determine and design 

necessary repairs to the above areaway; 

I 

j (ii) appoint a contractor to carry out the work. 

B. The costs be recovered from the owner in a manner determined by 
the Director of Legal Services." 

; The City Manager RECOMMENDS that the foregoing be approved. 

2. Lease of portion of Lane South of 54th Ave. east of Hudson St. abutting 
Lot 3, of Lot 1. Blk 17A. D.L. 526. Plan 12790 

The City Engineer reports as follows: 

"An application has been received from the owner of Lot 3 of Lot 1, Block 
17A, D.L. 526, Plan 12790, to lease the portion of 10 foot lane abutting 
this lot. The lane is not open and will not be required for lane opening 
' until such time as additional land is dedicated for lane within the block. 

The owner abutting this portion of lane on the south side has given his 
written consent to this portion of lane being leased to the applicant. 

I RECOMMEND that the portion of lane shown outlined red on Plan LF 7505 

be closed, stopped up and leased to the owner of Lot 3 of Lot 1, Block 17A, 

D.L. 526, Plan 12790 subject to the following conditions: 

(1) The term to be 10 years with 6 months notice of cancellation if the 
area is required for municipal purposes. 

(2) The rental to be a nominal $10 for the term. 

(3) The lease area to be kept in a neat and tidy condition. 

(4) No structures to be erected on the lease area. 

(5) The lease area to be used for access, parking and landscaping. 

(6) Agreement to be satisfactory to the City Engineer and the Director 
of Legal Services." 

' The City Manager RECOMMENDS that the foregoing be approved. 


(WORKS - 1) 
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3. Revisions to Plumbing By-law No. 4068 - Fees for building 
Sewer Extensions 

The City Engineer reports fs follows: 

"The scale of fees for sewer connections set forth in sections 1.4.16 
(2 & 3) and 1.4.20 of the Plumbing By-Law were last amended in December 
1974. That amendment provided for a cost increase in 1975 of approxi- 
mately 10% and did not anticipate the 26% wage increase granted to the out- 
side workers. Therefore, the City suffered a net loss on the sewer 
connection accounts in 1975. 

The following tabulation summarizes current fees and proposed fees: 

Current Proposed fee 
Item Fee for 1976 

(1) One and two family dwelling building 

sewer extension $ 900 $1,200 

(2) Building sewer extensions other than 
one and two family dwelling: 

(a) 4-inch diameter $1,000 $1,300 

(b) 6-inch diameter $1,300 $1,700 

(c) 8-inch diameter $1,750 $2,300 

(d) 10-inch diameter $2,100 $2,800 

(e) 12-inch diameter $2,500 $3,200 

(f) 15-inch diameter $2,800 $3,500 

(g) Manhole installation in conjunction 

with building sewer extension $ 750 $ 950 

(h) Connections greater than 15-inch 

diameter $2,800 Min. $3,500 Min. 

(3) New hub or wye on twin sewer $ 450 $ 600 

(4) New hub or wye on single sewer $ 150 $ 200 

The proposed fees listed above provide for anticipated cost increases 
in 1976 and should recover costs for all items except connections for 
one and two family dwellings. The proposed fees listed for one and two 
family dwellings are in accordance with the City's long standing policy 
of establishing the fee somewhat below cost for these connections. 

The City Engineer recommends that: 

A. Changes to Sections 1.4.16 (2 & 3) and 1.4.20 of the Plumbing 
By-law No. 4068 be approved In principle as follows: 

- 1.4.16 (2) for $900 substitute $1,200 

- 1.4.16 (3) (a) For $1,000 substitute $1,300 

(b) For $1,300 substitute $1,700 

(c) For $1,750 substitute $2,300 

(d) For $2,100 substitute $2,800 

(e) For $2,500 substitute $3,200 

(f) For $2,800 substitute $3,500 

(g) For $ 750 substitute $ 950 

(h) For $2,800 substitute $3,500 

- 1.4.20 (a) For $ 450 substitute $ 600 (new wye-twin sewer) 

(b) For $ 150 substitute $ 200 (new wye-single sewer) 

B. The Director of Legal Services be Instructed to prepare the necessary 
amendments to the Plumbing By-law. 

C. Tlie effective date of these By-law Revisions be February 16,1976." 


The City Manager RECOMMENDS that the foregoing be approved. 


Manager's Report, January 9, 1976 
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I 4 . Common Emergency Telephone Number (9-1-1) 
The City Engineer reports as follows: 

I 

j "This report describes the schedule for putting the "9-1-1" system in operation 

the advertising program and the funds required in 1976 Revenue Budget for the tele- 
j phone charges, equipment and advertising. 

j ^ • Time Schedule . 

On November 27, 1S73, Council approved the implem-ertatior of a 9-1-1 Common 
EmergcTcy Telephone Number. This number will terminate in the new Police Communi- 
cations Centre and residents can, by' calling a single number, reach Police, Fire 
fine Ambulance emergency services. 

Construction of the Communications Centre was approved on October 29, 1974, 
after an architectural study recommended renovation of the Public Safety Building 
and its retention for the Police Department. 

Original estimates indicated that 9-1-1 could be implemented on July 1, 1975; 
however, because of the delay in relocating the Courts and the additional time 
required for construction, testing and training, the follovring schedule is set: 

1. January 1, 1976 - completion of renovations. 

2. March 15, 1976 - com.pletion of installation and testing of 

radio and telephone equipment. 

3. April 1, 1976 - after tvo v^eeks of "hands on training", transfer 

Police communication operations to new facilities. 
A. May 1, 1976 - implement 9-1-1 system. 

E. / dvertisirg Campa ign. 

The advantage of the Common Emergency Telephone Number is that it can readily 
be memorized so the Public can call all emergency services without reference to a 
telephone book. Although there will be some publicity given to the inauguration of 
the 9-1-1 system, an advertising campaign is recommended to educate the Public. 

Phase 1 of the advertising campaign will coincide with the inauguration of 
9-1-1 and will include running newspaper ads, radio announcements and sending 
"mailings" with the telephone bills and the City tax notices. Bumper strips are 
also proposed for City vehicles. It is proposed to employ assistants to do the 
art work and prepare the Public Relations material for the mailings, bumper strips 
and the radio announcements and to engage a personality to act as spokesman on 
radio shows and T.V. interviews. In conjunction with the campaign, the Engineer- 
ing Department will survey and assess public awareness of 9-1-1 starting before 
the cut over to 9-1-1 ana continuing for approximately one year. 

The estimated cost of Phase 1 is $30,000 of which the B.C. Telephone Company 
T/il] be spending an estimated $,15,000 and the City $10,000 plus committing approxi- 
mately $3,000 in staff time for the survey of public awareness. 

VJlien Seattle implemented their system, some problems developed because many 
people had not been fully made aware of the system and further advertising was 
necessary. Although it is hoped that the initial publicity and advertising will 
create adequate awareness of 9-1-1, a second phase of advertising has been deve- 
loped for a period of three to nine months, to be used if the surveys show a need 
for further advertising. Phase 2 of the campaign, would use billboards and radio 
messages. The cose of this phase is estimated to be up to $35,000. The B.C. 
Teiephone Company \'ill share these costs equally with the City. 

The Social Planning Department will coordinate the campaign v:ith the B.C. 
Telephone Company. 

C . Estimated Cost s . 

The B.C. Telephone Company has paid the costs for adapting their facilities to 
bring all 9-]-l calls from the nine Vancouver telephone exchanges into their 'Mutual' 
central office. The City is required to pay the connection and rental charges for 
the telephone trunks from the 'Mutual' exchange to the Comm.unications Centre and for 
tht telopl one eni i.pnent in the Centre. 

In lioveriber ir'73, Council approved an increase of the $3000 per month in the 
r(>l;!co repartment '.s operating budget for increased telephone rental cbsrges and the 
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Clause 4 Cont'd 

sum ol $29,000 for the installatiop of telephone trunks, construction cf an equip- 
nippt roon, arc! purchase of an aclditJonai recorder. After more detailed examination 
cf the operation of the Comniunicati ons Centre, it was found that additional equip- 
ment is required fcr satisfactory operation. The additional facilities and costs 
have heen itemized helov;. 

]. Increased noii-recurr ?'ng costs. 


a) 

Trunk and equipment connection costs. 

$ 1,500 

b) 

Larger F\;i tchtoard 

9,000 

c) 

Additional locals, metering ard 



signalling systems 

roc 

o) 

Relocation cf existing trunks 

see 

e) 

Overexpenditure of account 232/19C1 



for larger electrical feeders (see Fete i) 

1,50C 

I) 

Interest (see Note ii ) 

7,5GC 


Total Non-Recurring Costs 

$20,400 

g) 

Advertising Program - Phape I (see Note iii) 

$]0,noo 


Nqt e i In 1974, $87^C was prcviced out cf the $29,0C0 for the constr iction cf 

on equipmicnt room fcr the telephone equipment and to provide special electri- 
cal feeders. After the project started, the Telephone Company requested extra 
electrical feeders to adequately service their equipment. The cost of this 
additional electrical work which the agreement requires be provided by the 
City amounted to $1500. 


Nqte ii When Council ipprcved the construction of the Comiruni cat ions Centre in 

IV 74, an order i-ras given to the B.C. Telephone Company to have their equlp- 
rcnt irady tc operate by July 1, 1975. They installed a major portion of the 
equipment in the basement of the building in February 1975. Their agreement 
provides that they may charge interest at 9^1% of the equipment value when 
there is a delay in putting the equipment into service. The Company has 
requested interest from. September 1, 1975 until the system is put into 
service . 


Ncte iii The surveys vhich are proposed to be carried cut by the Engineering 

Pepartnent vill account for up to approximately $5000 staff time, making a 
tctal City contribution of approximately $15,000 towards advertising. The 
B.C. Telephone Company propose to spend a like am.ount for their part of 
Phase 1. 

2. Increased R ental Costs 

The following tabulation shews the esticiated increased telephone rental 
for 1976. 

a) Total rental costs for equipment in the Communications Centre 

for 9h months is estimated tc be $46,740 
1:) Less the rental costs for the equipment reiuoved from, the 

old centre. $10,200 

c) Increased rental costs for 1976 $36,540 

d) Costs as estimated in orlgiral proposal ($3000 per month) $28,500 

e) Increased rental ever the original proposal $ 8,040 

The additional funds will be required in January 1976 for the advertising 
program and in April 1976 for the telephone charges. 

I recommend that 

I. Phase 1 of the Advertising Frogrami be undertaken, and 

II. The follov;ing amounts be approved in advance of the 1976 
Budget to be added to the Police Department Revenue Budget: 

(a) Non-recurring costs $20,400 

(b) Telephone rental $36,540 

(c) Advertising 9-1-1 (Phase 1) $10,000" 


The City Manager PECONNE,NDS that the above report cf the City Engineer be 
approved . 
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I 5 . Damages Caused By Anchor Rods During Excavation 

The City Manager submits the following report of the City Engineer: 

; "In deep excavations for new developments one method of shoring is to 

drill holes for anchor rods into the street at various depths below the svirf ace 
and pump concrete grout in the holes to imbed the anchor rods. This has been 
permitted vdiere it is unreasonable to do otherwise, in the City Engineer's 
opinion. A deposit for damages has been collected along with provision for 
Public Liability Insurance and other safeguards. This control practice has 
been in effect since it was approved by City Council on January 23, 1973 and is 
working satisfactorily. However, some instances of damages have occurred whereby 
B. C. Hydro electric undergroiind lines, B. C. Telephone lines, and City Sewer 
lines have been drilled into. In the first two utilities mentioned, the damage is 
immediately noticed but several sewers have been partially blocked by the pumped 
concrete grout but have continued to operate at a reduced flow until rain storms 
overloaded the sewer and caused flooding of private property. 

It is proposed to charge those developments which use this method of 
shoring a flat charge for post-inspecting the sewer lines by T. V. camera. This 
fee would not be returnable and would cover the cost of a crew to inspect the 
sewer for damage. The proposed fee is $600.00, which wovild be in addition to the 
normal deposits, and is estimated to cover the average cost of an inspection. 

The City Ehgineer recoinmends that he be authorized to collect a non- 
refundable fee for T. V. inspection in the amount of $600.00 from those 
developments choosing this method of shoring." 

The City Manager RECOMMENDS that the above report of the City Engineer 
be approved. 


FOR CO'JMCIL AQICH SEE PAGE(S) ..^^I 


Board of Administration, August 21, 1970 

5. Proposed Low Density Multiple Housing 

Development between Southwest Marine Drive 

and the Fraser River at the Foot of Angus Drive 

The Director of Planning reports as follows: 

" BACKGROUND INFORMATION 

A representative of Horner Developments Ltd. appeared before City 
Council on February 17th, 1970 requesting authority to negotiate 
directly with the City for the purchase of approximately 12.5 
acres of City land legally described as Parcel A, D.L. 317, 
Parcel B, D.L. 307 and Lot 5966, in order to consolidate these 
properties with certain street rights-of-way and about 23 acres 
of private lands to the west of Angus Drive for comprehensive 
residential development. 

The City lands were approved on Octob 1st, 1968 for heavy 
industrial use (M-2 zoning) adjacent t the Fraser River, liaht 
industrial use (M-1 zoning) north of 7:Vth Avenue, and sinale-f amily 
residential use adjacent to Southwest Marine Drive. 

City Council resolved: 

'THAT the Director of Planning be instructed to consider 
low-density multiple zoning for the City land and report 
back; it being understood that the Director of Planning' s 
report will take into account his study of the Marpole 
Centre and concern for amenities and waterfront alignment. ' 

REPORT SUMMARY AND RECOMMENDATION 

The report of the Technical Planning Board dated July 17th, 1970, 
outlines the proposal and analyses the various policy issues and 
local planning implications. The report concludes that Council 
should approve the proposal in principle subject to various 
conditions (set out on Page 10 of the attached report) . 

The following reasons are advanced for approving the proposal in 
principle involving the use of City lands for residential rather 
than industrial purposes: 

(a) the proposal will establish a viable western boundary for 
the industrial zoning along the North Arm of the Fraser River 

(b) the opportunity is present to redevelop the derelict operation 
of Pitkethly Bros, and rehabilitate the river bank 

(c) low density multiple housing, not including hiah rise apart- 
ments, would be an efficient and attractive use of this land, 
provided that adequate park, landscaped setback and waterfront 
walkway areas were included 

(d) there is no overriding case for alternative land uses, for 
example, industrial or recreation purposes 

(e) there are no particular physical or environmental problems 
raised by the proposal. 

The Technical Planning Board, on July 17th, 19 70 RECOMMENDED that 
Horner Developments Ltd. be invited to apply for rezoning of the 
properties covered by the Stage I proposal shown on Appendix IV, 
subject to the conditions set out in Section E of the report, such 
application to be referred direct to a public hearing after report 
from the Technical Planning Board and the Town Planning Commission." 

The Town Planning Commission at its meetings of July 22nd and August 7th, 
1970 considered the report of the Technical Planning Board dated July 
17th, 1970 and is reporting separately. (See Clause 6) . 

Your Board RECOMMENDS that the recommendation of the Director of Planning 
(in his capacity as Chairman of the Technical Planning Board) be approved. 

(Copies of the report of the Chairman of the Technical Planning 
Board dated July 17th, 1970 are attached for circulation to 
Council ) 
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SOCIAL SERVICE & HEALTH MATTERS 

RECOMVIENDATION 


[A-2 I * 
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1. Jericho Hill School Health Services 
Budget Approval 1975 


The Medical Health Officer reports as follows: 

"For a number of years the City of Vancouver Health Department has been providing 
Health services to Jericho Hill School, operated by the Provincial Department of 
Education. All services and supplies provided by the City are fully recoverable 
through the Provincial Department of Education. Billings are done on a quarterly 
basis under recoverable accoiint No. 68IO/4OI. 

This Department has been informed that $49,650.00 has been provided in the Provincial 
Department of Education Budget for Health Services for the fiscal year April 1, 1975 
to March 3I, I976. Copy of letter dated August 6, 1975, with a copy of the budget 
from Mr. M.V. Thorsell, former District Superintendent of Jericho Hill School is 
attached. 

This Department has adjusted the Provincial budget to reflect the City's fiscal 
system of budgeting on a calendar basis. The svm of $37,237.00 has been reserved 
for the period April 1, 1975 to December 3I, I975 ana the balance of $12,413.00 
will be carried ove3r to form part of oiu- I976 fiscal year, i.e. January 1, 1976 to 
March 3I, I976. 

The sum of $11,435.00 was recovered from the Provincial Department of Education for 
services rendered to Jericho Hill School for the period January 1, 1975 to March 31, 
1975. This amount has been added to the above mentioned sum of $37,237.00 making 
a budgetary total of $48,672.00 for the period January 1, 1975 to December 31, 1975. 
The amount of $48,672.00 has been allocated as follows-: 


SALARIES 

Medical Health Officer 
(Part-Time) 68OI/4 

Consultant Services (Medical) 
(Part-Time) 68OI/4 

CH Nurses (2 Part-Time Positions) 68OI/IO 

Registered Nurse 
(Part-Time) 68OI/IO 

Nutritionist (Part-Time) 6801/27 

Physiotherapist (Part-Time) 6801/27 

Dental Hygienist 

(3/5 Time for 10 Months) 68OI/7 

Dental Assistant I 

(3/5 Time for 10 Months) 68OI/7 

Clerk Typist II (Position 
For 10 Months) 68OI/I 

Fringe Benefits 6801/23 

Supplies & Equipment 

Health Education Materials & Services 

Administration & Overhead 10^ 


TOTAL 


$ 2,882.00 

84.00 
10,550.00 

144.00 
2,347.00 
4,743.00 

6,068.00 

4,170.00 

7.047.00 
$38,035.00 

2,840.00 

2,972.00 

400.00 

4.4^5.00 
$48,672.00 


All the above positions (with the exception of the Clerk-Typist II) have been established 
by Council. 
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Clause #1 continued : 

This Depai-tment has in the past provided limited clerical support to our health 
staff at Jericho Hill School. This has proved unsatisfactory and as there was 
a definite need for a full time clerical person, this department provided a 
Clerk-Typist II from our limited existing clerical staff as from April 1, 1975 
and recovered the full salary of the Clerk-Typist II from the Provincial 
Department of Education which has provided funds for 10 months in the Jericho 
Hill School Budget for the services of a Glerk-Typist II as from April 1, 
1975. It should be mentioned that the Jericho Hill School closes in July 
and August each year. 

The cost of the Clerk Typist II position (Pay Grade 9) is as follows: 

(a) April 1, 1975 to December 31, 1975 (b) Annual 

(Excluding July and August) 10 Months 

$4,673.00 $7,200.00 

Yoxir Medical Health Officer recommends that: 

a) the budget as shown above be approved; 

b) billings continue on a quarterly basis; 

c) one new 10 month position of Clerk- Typist II (Pay Grade 9) be 
establised for Jericho Hill School with effect from 

April 1, 1975. 

The City Manager RECOMMENDS that the foregoing recommendations 
of the Medical Health Officer be approved. 


2. Amendments to By-law No. 4162, A By-law Relating 
to the Operation and Maintenance of the Cemetery 


The Medical Health Officer reports as follows: 

"On August 28th, 1973 application was made to the Minister of Consumer Services 
I seeking approval of a proposed rate increase for Mountain View Cemetery to prevent 
I the Incurring of large losses in Cemetery operations. 

i 

Under Sate of December 15th, 1975 approval of the proposed rate increase was 
received setting rates as shown on Schedule A attached. The Cemetery Superintendent 
indicates that with this increase operations will net approximately evenly. A 
further request for annual adjustment of rates will be submitted to the Minister 
shortly, after detailed review of 1975 year end statements. 

During the interim a review of the existing Cemetery By-Law # 4162 was conducted 

by this Department and a number of sections in the By-Law were noted to need updating. 

A listing of these sections is attached and should be incorporated into By-Law # 4162. 

The Director of Legal Services has reviewed and is in agreement with the attached 
By-Law changes including Schedule A. 

i 

Your Medical Health Officer recommends that: 

1) By-Law #4162 be amended as shown; 

2) That Cemetery fees and charges be increased as shown in Schedule A , effective 
the date of adoption of this report; 

3) The Director of Legal Services be instructed to prepare the necessary amendments 
to the existing By-Law. 

The City Manager RECOMMENDS that the foregoing rccor.mendations of 
the Medical Health Officer be approved. 
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3. City Centre Youth Resources - 

Gastown Clinic, 52 Water Street 


The following report has been received from the Medical Health Officer: 

"On the request of the City Centre Youth Resources in December 1974, the 
City Council approved funds in the amount of $7,000, (salaries $6,000, 
supplies $1,000), for the Health Department to provide Nursing Services 
for use by the "Family and Children's Service Facilities", 52 Water Street 
for six (6) months trial period ending August 15, 1975. 

Subsequent to its opening in February 1975 the Province of B. C. was 

approached with the request that the Province fund 100% of the cost of 

operations of this clinic on an on-going basis, with effect August 15, 1975. 

Operations to continue under the City of Vancouver Health Department. 

Confirmation of Provincial funding, as requested, has been received and is 
contained in a letter from Dr. Elliot, Deputy Minister Community Health 
Programmes, Province of B. C; _,dated December 30, 1975. 

Your Medical Health Officer therefore recommends that the Gastown clinic continue 
in its current role and present level of operations within the City of 
Vancouver Health Department, at no cost to the City. The clinic is to be 
funded 100% by the Province of B. C. " 


The City Manager RECOMMENDS that the preceding report from 
the Medical Health Officer be approved. 


FOR COUNCIL Kim SEE PAGE(S) i,"^ 
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BUILDING AND PLANNING MATTERS 


INFORMATION 

1. Residential Rehabilitation Assistance Program: 
Promotion and Status Report 


The Director of Planning reports as follows: 

"On September 23rd, 1975, City Council adopted the following Resolution: 

"That Council authorize the hiring of two staff at the Planning 
Assistant II level, on a temporary basis for two months to promote 
the Residential Rehabilitation Assistance Program in Cedar Cottage 
and Kitsilano and further, that costs of the staff be provided by 
transferring funds from the other departments' appropriations of the 
Cedar Cottage and Kitsilano N.I. P. planning stage budgets, and a 
report be submitted at the end of two months as to the effectiveness 
and acceptance of the Program in the area". 

This recommendation allowed two temporary staff people to become actively in- 
volved in the promotion of the Residential Rehabilitation Assistance Program 
in the two N.I. P. areas. 

During that period contact was made into selected pockets of the N.I. P. areas, 
to determine if the method of direct contact would in fact increase the amount 
of people taking advantage of the R.R.A.P. Program to upgrade the quality of 
housing units within the area. During this process contacts were made by 
blanketing the area with letters to the home-owners, (and absentee owners if 
addresses could be ascertained) followed up by phone calls, individual door- 
to-door canvassing and setting up appointments with interested home-owners. 

The Appendix indicates the sub-area that were canvassed during this two months, 
and indicates the location of individuals who have applied for grants and loans 
through the R.R.A.P. Program. The results for this two month .period in- 
dicate that within the Cedar Cottage N.I. P. area, 30 applications have been 
received for home rehabilitation; of these 30, 19 were received within the areas 
that were canvassed by staff. In the Kitsilano area 49 applications were re- 
ceived and of these, 10 were in the area that was canvassed. 

This would indicate that in the Cedar Cottage area, there was a definite increased 
utilization of the Program when direct contact was made with the individual 
home-owners and absentee landlords. In the Kitsilano N.I. P. area, the results 
were not as effective. This is primarily due to the difficulty in contacting 
absentee owners. Future efforts in Kitsilano will require more effective means 
of establishing these contacts. The results of this canvass and similar efforts 
completed by C.M.H.C. a number of months ago, would indicate that this method 
does increase owner awareness of the program and increases applications. It 
should also be indicated that additional applications are being received in these 
sub-areas as a result of this canvass. 

From January 5th until May 5th, a Local Initiatives Program will be utilized to 
place an R.R.A.P. promoter within each one of the N.I. P. areas, and it is ex- 
pected by C.M.H.C. and by our past experience, that this will significantly in- 
crease the number of applications. 


Continued on Page 2. 
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Clause No. 1 Continued 

The summary of the R.R.A.P. Program to date is as follows: 
R.R.A.P. SUMMARY: MAY 1974 TO DECEMBER 1975 



UNITS 

HOMEOWNER 
GRANT 

LOAN 

UNITS 

RENTAL UNITS 
GRANT 

LOAN 

Kitsilano 







Commi tted 

124 

$240,997 

$ 36,378 

126 

$185,761 

$ 46,127 

Pending 

108 

Approx. $284,000 

$ 40,000 

142 

Approx. $270,000 

$ 85,000 

Cedar Cottage 







Committed 

93 

$195,653 

$ 65,083 

27 

$ 57,038 

$ 20,911 

Pending 

40 

Approx. $ 80,000 

$ 40,000 

34 

Approx. 57,000 

$ 28,000 

TOTAL 

365 

Approx. $800,650 

$181,461 

329 

Approx. $569,799 

$180,038 


Total Dwelling Units approved or pending approval for rehabilitation: 694 
Total R.R.A.P. Grants approved or pending approval: $1,370,449 
Total R.R.A.P. Loans approved or pending approval: $ 361,499 

TOTAL R.R.A.P. Approx. $1,731,948 " 


The City Manager submits the foregoing report for the INFORMATION 
of City Council, 


RECOMMENDATION 

2 , Cedar Cottage N.I. P. Appropriation: Brewers Park Stage III 

The Director of Planning reports as follows: 

"The top priority of the Cedar Cottage Neighbourhood Improvement Program 
is to improve the parks facilities in the area. To this end improvements 
to Cedar Cottage Park (formerly an extension of China Creek Park) have 
almost reached completion and the Stage I improvements to Brewers Park 
have begun following Council approval of the required funding on 
August 12th, 1975. At the time of the Brewers Park (Stage I) approval 
it was stated that a second appropriation would be required when 
planning of all improvements was completed. The Parks Board has now 
finalized the plan following discussions with area residents and the 
N.I. P. committee. Cost of the further improvements is estimated at 
$106,500. This includes provision for cost increases on tenders for 
tennis court construction that were higher than the estimates prepared 
for the Stage I report, tennis court lighting, playground construction, 
pathway lighting to improve the safety of the park, landscaping, 
picnic tables, benches, and horseshoe pitch. Under N.I. P. the city's 
share of these expenses would be $26,625. C.M.H.C. has concurred with 
this proposal . " 


Continued on Page 3. 
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Clause No. 2 Continued 


ti 


N.I. P. the costs are shared as follows: 


C.M.H.C. 

Province 


City 


$53,2 50 
$26,625 
$26,625 


The Director of Planning recommends that Council approve the 
appropriation of $106,500 from the recreation account of the 
Cedar Cottage Neighbourhood Improvement Program for Stage II 
improvements to Brewers Park." 


The City Manager RECOMMENDS that the foregoing recommendation of the 
Director of Planning be approved . 


FOR COUNCIL ACTICM SEE PAGS(S) .1:21 


Manager's Report, January 9, 197 6 . . . (FINANCE - 1) 


FINANCE I4ATTERS 

INFQRJ.4ATIQN 

1 . Analysis of 1975 Property Tax Roll for Single-Family Residences . 


The Director of Finance reports as follows: 

"Herewith submitted is the regular annual report showing the taxes 
levied on singl e-fami ly residences. The statistics on the attached exhibits 
are shown in stepped groups to demonstrate taxes paid by the different valued 
properties . 

As a very large majority of single-family residences are owner 
occupied and the owners are therefore eligible for the Home-owner Grant and 
School Tax Removal and Resource Grant (hereafter referred to as the Home-owner 
Grant), the taxes are shown with the Home Owner and the School Tax Removal and 
Resource Grants deducted. 

In Exhibit I the data is grouped in steps of general taxable value 
and shows the taxes payable at each level. Exhibit II is a summarization of 
Exhibit I with the groupings based on taxes payable. In Exhibits III and IV, 
the properties are divided up into three sub-groups based on the assessed values. 
For each sub-group, the figures are presented for the average net taxes, the 
rate of increase in taxes for 1974-75 and an analysis of the ratio of land to 
total assessed values. 

The average of total taxes (general, school, hospital, regional 
district and assessment authority) is $760. Netting out the Home-owner Grant, 
the average is reduced to $511. This net amount represents an increase of 
23.1% over the 1974 figure. The average discussed here is the arithmetic 
mean of the total taxes divided by the total single-family residences and 
should not be confused with the median (what the average taxpayer pays) which 
was $669 (net $430). 

The average taxes are represented by: 

# 

General purposes $395 
School purposes 338 
Hospital, Regional 

District, & B.C. 

Assessment Authority 27 


$760 

Less: Homeowner Grant 255 


$505 


General Purposes Taxes 

The change in the general purposes tax levy between 1974 and 1975 is 
shown below: 

1974 1975 Percent Change 1974-75 

General Purposes Tax Levy 

on all properties $58,239,160 $69,626,456 19.6% 

General Purposes Tax paid 
by average singl e-fami ly 

homeowners 337 395 17.2% 

There was a slight shift in the burden of taxes away from the 
residential sector onto the commercial and industrial sector. This shift was 
due to new construction. 
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Clause No. 1 Continued . 
School Taxes 

The change in the school tax levy between 1974 and 1975 was as 

fol lows : 

1974 1975 Percent Change 1974-75 

School Tax Levy on al 1 

properties $62,977,481 $73,541,087 16.8% 

School Tax paid by average 

sing! e- family homeowners 295 338 14.6% 

It will be noted that, while the School Tax Removal and Resource 
Grant was intended to reduce school taxes on residential units, it only increased 
$1.31 million for SFR whereas total school tax increases for the single-family 
residences amounted to $3.15 million. Looking at the averages, school taxes 
increased by $43 while the Grant increased by $17. It would seem that the 
School Tax Removal and Resource Grant has not expanded in line with school 
expendi tures . 

Hospital, Regional District and B.C. Assessment Authority Taxes 

The change in these levies between 1974 and 1975 was as follows: 

1974 1975 Percent Change 1974-75 

Hospital Tax Levy on all 

properties $1,309,346 $1,691,952 29.2% 

Regional District Tax 

Levy on all properties 1,445,960 1,686,183 16.6% 

B.C. Assessment Authority 

Tax Levy on all properties - 2,249,526 


Total for all properties $2,755,306 $5,627,661 104.2% 

Hospital, Regional District 
& B.C. Assessment Authority 
Tax paid by average single- 
family homeowners $13 $27 107.7% 

The most significant change here has been the addition of the property 
tax levy to pay for the costs of administering the B.C. Assessment Authority. 
The Assessment Authority was created in 1975 as a first step in establishing 
a uniform assessment practice throughout the Province. 

Sub-Groups of Single-Family Residences 

As is demonstrated in Exhibit III, the rate of increase in taxes is 
different for the various sub-groups of single- family residences. In 1975, 
the lower valued properties experienced a proportionately greater rate of 
increase in taxation than did the higher valued ones. This bears out the 
experience of previous years. This higher growth rate in net taxes for the 
lower valued properties seems to be attributable to the fact that whereas the 
School Tax Removal Grant was increased, the Resources Grant, which provides a 
basic $30 exemption, was not. The School Tax Removal Grant which benefits the 
medium to higher valued properties was doubled to a maximum of $80 with the 
actual amount received being related to total taxes. As shown in Exhibit V 
this meant that the total Home Owner and School Tax Removal Grant did not 
increase at all on average for the lower valued properties and increased 
18.4% on average for the upper third. 

Increases in the assessed value of land vis a vis improvements is not 
a factor in this years analysis as it was in previous years. This is because 
the 1975 assessment roll was "frozen" by the Provincial Government. It is the 
same as the 1974 assessment roll except where improvements have been created 
or added to." 


The City Manager recommends the foregoing report of the Director 
of Finance be received for INFORMATION. 


Manager's Report, January 9, 1976 . . . (FINANCE - 3) 9^ 


RE COPU-IEN DAT ION 

2. False Creek $10,000,000 loan from CMHC . 
The Director of Finance reports as follows: 

"Council previously sought and obtained approval from the Province and from 
the Federal Government for the City to borrow $10,000,000 as part of the 
i financing costs for the development of False Creek. We are about to execute 
ithe first loan agreement with CMHC, and require a formal Council resolution 
■authorizing the borrowing. The borrowing will of course take place over a 
1 period of time and not all at once. The term is thirty years and the interest 

Irate 8%. 

i 

I therefore RECOMMEND that Council formally approve the borrowing of up to 
$10,000,000 from Central Mortgage and Housing Corporation, and authorize the 
execution of the necessary borrowing agreements and eventual debentures to 
be issued to the Federal Government." 

Your City Manager RECOMMENDS approval of the recommendation of the 
Director of Finance. 


FOR COUNCIL ACTION SEE PAGE(S) ..fii 
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L. Filling of One Vacant Position - Care Facilities 
Consultant II - Health Department 

The City Medical Health Officer and the Director of Personnel Services report 
as follows : 

"On August 29, 1972, Council approved the recommendations of the then Standing 
Committee on Health and Welfare concerning the enforcement of the Community 
Care Facilities Licensing Act. Four staff positions were approved, including 
three at the professional level, one of which was to be assigned supervisory 
responsibilities. The supervisory position was later classified by the Personnel 
Services Department as a Care Facilities Consultant II, Pay Grade 27. 

Although the position was subsequently advertised extensively on a number of 
occasions, we have never been successful in filling the position permanently 
from outside sources. It would seem apparent that individuals with experience 
directly related to the field are just not available. 

Since 1973, the position has been filled on a temporary basis by City Public 
Health Inspectors. It has been found that, while their experience is not as 
closely related as might be ideally desirable, they nevertheless have been quite 
effective in their supervision of the function. It has therefore been concluded 
that \inder the circumstances, the position should be filled by a Public Health 
Inspector. However, the present temporary arrangement has administrative dis- 
advantages which should be corrected. One effect of it is that there is a 
tenporary vacancy for Public Health Inspector I or II. It has been foimd 
difficult enough to recruit Inspectors at these levels for permanent positions 
in the past since the demand for qualified graduates has traditionally exceeded 
the supply. To fill a teitporary position is virtually impossible. 

Since May, 1975, the position has been filled temporarily by Mr. Thomas Cairney 
whose regular classification is Public Health Inspector III, Pay Grade 25. He 
is considered to be a desirable candidate for a permanent appointment to the 
post. However, Mr. Cairney is xanwilling to apply for the position on a 
permanent basis in the present circumstances since it is totally funded by the 
Vancouver Resources Board and it is not impossible that the position may some 
day be transferred to the V.R.B. (The other three positions originally approved 
by Council are already on the V.R.B. establishment) . After almost 22 years' 
service with the City, Mr. Cairney is understandably reluctant to run the very 
real risk of transfer to another ertployer. He would, however, be quite prepared 
to apply if he were given an assurance that if the position were transferred, 
he could stay with the City in his present regular classification of Public 
Health Inspector III. 

In order to accomplish this , it might be necessary tenporarily to exceed the 
authorized strength of Pi±)lic Health Inspectors by one position if the Care 
Facilities Consultant II position were in fact transferred. However, due to 
the relatively high turnover of Piablic Health Inspectors I and II, it is not 
anticipated that this would continue for any great length of time. The more 
likely long term result would be that a vacant I or II position would be filled 
by Mr. Cairney who would be paid at the III level, until such time as a III 
position becomes vacant. 

We therefore RECOMMEND that authority be granted to guarantee to a Public 
Health Inspector who occupies the position of Care Facility Consultant II 
that, in the event that the Care Facility Consultant II position is transferred 
to the Vancouver Resources Board, he may remain with the Health Department and 
revert to his previous classified level of Public Health Inspector." 

The City Manager RECOMMENDS that the above recommendation of the City Medical 
Health Officer and Director of Personnel Services be approved. 


FOR COUNCIL ACT'CN SEf PAGEfS)...!;/ 
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Board of Administration, August 21, 1970 (BUILDING - 7) 

CONSIDERATION 

6. Proposed Low Density Multiple Housing Development 
between Southwest Marine Drive and the Fraser River 
at the Foot of Angus Drive - Town Planning Commission 
Report 

The Chairman of the Town Planning Commission, in a communicatiorv dated 
August 7, 1970, advised as follows: 

"The Town Planning Commission, having before it the report of the 
Technical Planning Board dated July 17th, 1970, on the above 
matter, adopted the following report and requested that it be 
submitted to Council for consideration: 

'The Town Planning Commission, wli. ie favouring residential 
development for this area (generally in accordance with 
Appendix III of the Technical Planning Board report dated 
July 17, 1970) as opposed to industrial development, never- 
theless consider that the matter of first importance is the 
future use of Vancouver's waterf rontage . 

Vancouver is richly endowed with waterf rontage , but un- 
fortunately public access to it is becoming less and less 
possible as development increases. 

No public access is available to the Fraser River. The 
area under question is of historical importance to Vancouver, 
having been a gatherina place for the surrounding inhabitants 
for a period of several thousand years and it seems appro- 
priate that it should continue in public use. 

The property is owned by the City, and it might be economi- 
cally advisable to avoid future purchases for water access 
at high cost -- as is being done today on Point Grey Road -- 
by retaining such property now. 

For these reasons the Commission recommends that Council 
be respectfully requested to give consideration to the 
provision of a paik area along the Fraser River waterfront 
(e.g. similar to Sunset Beach below Beach Avenue).'" 

Your Board submits the foregoing report of the Town Planning Commission 
to Council for CONSIDERATION. 

INFORMATION 

7. Commercial Zoning Study 

An extract from the Minutes of the meeting of Vancouver City Council 
held on July 28, 1970 reads as follows: 

"Alderman Hardwick requested the Director of Planning be asked to 
submit a progress report in the matter of study of commercial 
zoning areas in the City. 

His Worship so directed." 

The Director of Planning reports as follows: 

"A study of suburban commercial zoning has been under way for some 
time and it is, in effect, one chapter of the overall City Plan. 
The report will examine the existing situation in the suburban 
commercial areas and will outline a suburban commercial zoning and 
development policy for consideration by City Council. (Downtown 
commercial zoning is being dealt with as part of the Downtown Plan) 


cont ' d 
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PROPERTY MATTERS 

RECOMMENDATION 


1. Sale to: Conf ratellanza Italo-Canadese Society 

2 Acres; Block 96. Section 29 T.H.S.L. 

t 

The Supei-vioor of Property and Insurance reports as follows: 

"On May 6th, 1975 Council approved an offer for sale or lease to 
the Conf ratellanza Italo-Canadese Society of 2 acres of land in the 
Thunderbird Neighbourhood Development. The date of sale was to be 120 
days from the date of Council approval of the sale (September 2, 1975) 
or the date of issuance of the development permit, whichever was the 
sooner. 

On July 29th, 1975 Coiincil received for information a report setting 
out the City's requirements prior to any of the sites in the Thunde]>- 
bird Neighbourhood Development being conveyed. The City Engineer has 
now completed road closures, ascertained requirements for relocating 
services, surveyed and completed subdivision plans for the site for 
the Conf ratellanza group. The subdivision plan has received the 
approval of the Provincial Department of Highways and the Approving 
Officer and the City will register early this year. 

Due to the foregoing requirements the site was not available by sale 
date of September 2nd, 1975 and we are therefore recommending that 
the sale date be extended to the date Council approves this report 
(January I3, 1976). 

The Supervisor of Property and Insurajice recommends that the date of 
sale of 2 acres in Block 96, Section 29, T.H.S.L. to the Confratellanza 
Italo-Canadese Society, be extended from September 2nd, 1975 to the date 
Co\mcil approves this report." 

The City Ilanager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Property and Insurance be approved. 


2. 10.3 Acre Site on the South Side of 

Adanac Street East of Cassiar Street - 
Now legally described as Lot It Section 27« Plan-15955 


The Supervisor of Property & Insurance reports as follows :- 

"In 1965, the B.C. Hydro and Power Authority approached the City 
with respect to the purchase by the Authority of City-owned 
property located on the North East Corner of Euclid Avenue and 
Joyce Street legally described as Block 66, District Lot 37. The 
Authority proposed to acquire the City-owned land in partial 
exchange for a 10.3-acre site located on the South Side of Adanac 
Street East of Cassiar Street plus a cash payment from the City. 
Located at the North-West Corner of the 10.3-acre site was a 2h 
acre site owned by the Provincial Government formerly the Girls' 
Industrial School site. 

As the property which the City would acquire lay within an area 
affected by possible Highway route it was considered to be to the 
City's advantage to acquire the property and on December 16, 1965, 
Council approved the exchange subject to the City obtaining a right 
of first refusal on the 2h acre former Girls' Industrial School Site. 
On June 15, 1966, in a letter to the City from the Minister of Public 
Works a right of first refusal on the 2h acre site was granted to 
the City in the event the site was declared surplus to the require- 
ments of the Provincial Government. 


(PROPERTIES - 1) 
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Clause #2 (Cont'd) 

On December 17, 1974, Council approved the sale of the 10.3-acre 
site to the Provincial Government for lease to a Co-operative 
Housing Society for the development of low density apartments, 
townhouses, duplex and detached units, and the property has since 
been conveyed to the Government. The Co-operative Society now 
wish to use the acre site for recreational purposes in conjunction 
with the housing development on the 10.3 acre site. They have been 
advised by the Provincial Government that as the City of Vancouver 
has a right of first refusal on this particular land, then the 
approval of the City of Vancouver will be required before the lease 
can be entered into. 

The right of first refusal on the 2h acre site was obtained at the 
time the City acquired title to the adjoining property. The 
Director of Planning has advised that as the City has sold the 
adjacent 10.3 acre site the right of first refusal on the Provincial 
land is no longer required. 

It is therefore RECOMMENDED that the Provincial Government 
(Department of Housing) be advised that the City of Vancouver 
relinquishes its right of first refusal on the former Girls' 
Industrial School Site." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Property & Insurance be approved. 


FOR COUNCiL ACTlGi-J SEE PAGE(S) 'JL.. 


Report to Council 


SPECIAL COMMITTEE RE 
EQUAL EMPLOYMENT OPPORTUNITIES 


On July 22nd, 1975, Council passed the following motion, "that 
the proposal of the Human Rights Branch regarding striking a 
special committee to design and oversee an Equal Opportunities 
Program be approved". As the Chairman of this Committee wh-ich 
is comprised of myself. Alderman Sweeney, representatives of 
the affected unions, and a representative from the Status of 
Women Council, I am returning to Council with the following 
report and a request for clarification of the mandate for the 
committee , 



The committee has thus far met twice to discuss the basic format 
for its work. What has emerged thus far is that a comprehensive 
study of employment opportunities for women can be gleaned by 
looking through our existing personnel records. However, the 
initial intention of the motion we passed last July was to 
deal on a much broader basis with problems of opportunity for 
minority, ethnic and nationality groups, A number of these 
groups wrote letters of endorsement which came to us along with 
Miss Day's original presentation, and therefore, it would 
certainly make eminent good sense to include in our data 
collection some estimate of what opportunities exist within 
the City Hall service for these minority groups, VMREU, 
Police, the Engineering Department, Personnel, Status of 
Women Council and Human Rights Branch support this approach. 
However, the Firefighters, Nurses, and CUPE have expressed 
some reservations about including racial and ethnic minority 
statistics in our study. 


Such a study would involve anonymous questionnaires circulated 
to all members of City Hall staff to pull together information 
about ethnic or national origin, I have appended a suggested 
draft which might go out with this questionnaire to all employees, 
The obvious advantages in doing the total study of the work 
force in one go is apparent. Simply to do a survey of our 
existing work force on existing data, namely, sex, age and 
employment category would provide only partial information. 
If we are to do any kind of comprehensive survey, I would 
recommend that we do it all at once. This would be a more 
efficient use of time as the information we have could be 
correlated with information gleaned through the questionnaire 
format. The financial implications of moving into the broader 
question of discrimination and equal opportunity employment 
breaks down as follows: 

ESTIMATED COSTS OF PROPOSED E,E.O.P, RESEARCH PROJECT 

(a) One Time 

2 interviewers for 3 months @ $800 per month $4,800, 

Initial computer set-up, including programming 3,000, 

Producing labels for questionnaire forms 500, 
(Computer Services) 

Printing of Forms 100, 

TOTAL $8 , 400 , 

(b) Recurring Annual Costs Up-dating Data 


Processing changes $1,500, 
Yearly Analysis 600, 


TOTAL $2,100, 

A more limited version of the programme (looking at women's 
opportunity) would involve manual sorting of existing infor- 
mation, 

/2 
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At this point, the committee is seeking cost-sharing with the 
unions, with the Provincial Government and with the Federal 
Government. Manpower is prepared to donate one interviewer 
staff time for the three months. If the Social Planning 
Department allocated one researcher for the three month 
period, staff costs could be absorbed into our existing 
budget . 

The goal of the whole exercise, of course, is to try to develop 
some kind of program whereby discrimination in the City work force 
is investigated and through long term planning, abolished. 
Ultimately we should be able to provide the kinds of training 
needed by those groups that have been traditionally left out 
of the work force and who have been, through lack of training 
or lack of opportunity, denied access to the promotional 
system. The larger hope is that the City program will pro- 
vide a prototype or model for private enterprise or other 
municipalities to follow. What is needed from Council at 
this time is a mandate to pursue the goals and objectives of 
the program to incorporate all racial and ethnic minorities 
as well as women in this overview. Once done, the committee 
can get on with the task of organizing the questionnaires and 
the data collection system, so that by summer of 1976, infor- 
mation will be availaljle and broken down in report form for 
Council to develop an equal opportunity strategy. 


RECOMMENDATIONS 

1, THAT Council re-affirm its commitment to a full equal 
opportunity programme including the handicapped and 
racial minorities, 

2. THAT Council direct Social Planning Department to make a 
researcher available to work with the committee and the 
Human Rights Commission in programme development. 


Darlene Marzari 
Alderwoman 



January 6, 1976 


DELEGATIOiNi: 


i'ls. K. Ruff, Status Of Women Council 


nr. P. Winn, Secretary of State Office 


FOR COUNCIL ACTION SEE PAGE(S)„.l, 
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Draft 


TO: ALL EMPLOYEES 


SU BJECT: GATHERING INFORMATION FOR THE EQUAL EMPLOYMENT 
OPPORTUNITIES PROGRAM 


In the Staff Newsletter of December , I outlined the 

aims of the City's new Equal Employment Opportunity Program and 

some of the steps that will be involved in designing and implementing 

it. 

In the last month, we have held discussions with Supervisors, 
Department Heads, and union representatives in order to hear their 
suggestions and to explain the objectives and methods of the Program. 

The first few months of the Committee's life have been spent in 
familiarizing ourselves with our tasks, and in letting everybody 
at the City know who we are and what we're here for. 

The next step for the Committee is gathering information on the 
City work force. 

As we described in our earlier Newsletter, the aim of the Program 
is to ensure that there is equal access to all types of employment 
for all groups of people, without regard to race, colour, sex, age, 
or national origin. The City has had a policy of non-discrimination 
and gathering the information on'^omposition of our work force will 
enable us to assess whether this policy has been effective, to 
identify areas where all groups are not competing on an equal footing, 
and to design steps to overcome barriers to equal opportunity. 

Detailed information about the City's work force is a necessary part 
of defining problems and it will assist the Committee in the develop- 
ment of realistic plans. A data base also acts as a benchmark 
against which to measure future progress. 

Therefore, if the Program is to be successful, we need to collect 
some basic information from all employees - information that is not 
available in present personnel files. 

The information we collect will allow us to analyse the composition 
of the present work force by race, colour, sex, age, and national 
origin. 

We know that some of you may feel uncertain about answering questions 
about your race, colour, and national origin. We have discussed 
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the gathering of this sensitive information very thoroughly at 
Committee meetings over the last few months and for everyone's 
protection and comfort we have developed the following guidelines 
for the use and storage of the information: 

1. Although we will have to cross-file the information we 
collect with names in order to make sure that we have 
information from everyone and in order to update the 
information, the questionnaires will be anonymous. The 
Committee is only interested in statistical groupings and 
reports developed from the gathered information will not 
show any particular individual's race or colour or national 
origin. 

2. The information collected will be kept locked and separate 
from all regular personnel information. 

3. The information will be used only for the Equal Employment 
Opportunity Program. 

4. After it is first gathered, the information will only again 
be cross-filed with names for the purposes of updating the 
information base, and this will only be done with the approval 
and under the supervision of the Director of the Human Rights 
Branch. 

The information will be collected by interviewers who will be 
visiting you shortly. We ask your full co-operation in answering 
his or her questions. 

If you have any questions about the Program or the interview, please 
contact your union representative, the Personnel Director, Shelagh 
Day at the Human Rights Branch, or myself. 


Darlene Marzari 


Nov. 1975 


Shelagh Day 

Human Rights Officer 


CITY OF VANCOUVER 


SPECIAL COUNCIL MEETING 
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A Special Meeting of the Council of the City of Vancouver 
was held on Wednesday, January 21, 1976, at approximately 9:20 
a.m., in the No. 1 Committee Room, third floor. City Hall, to 
consider matters pertaining to the Juvenile Detention Home 
property. 

PRESENT ; Mayor Phillips 

Aldermen Bird, Bowers, Cowie, Harcourt, 
Marzari, Rankin, Sweeney and 
Volrich 

ABSENT: Alderman Boyce 

Alderman Kennedy 

CLERK TO THE COUNCIL: M. Kinsella 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Bowers, 
SECONDED by Aid. Sweeney, 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 

1. Juvenile Detention Home 
2625 Yale Street 


Council received an oral report from the City Manager advising 
that on the morning of January 20, 1976, a picket line of residents 
of the area was placed around the Juvenile Detention Home, thereby 
preventing the demolition from continuing. The City Manager also 
stated that because of the deteriorated condition of this building, 
it would be uneconomical for the City to consider reconstruction. 

Mr. W.D. Lachmann, for Concerned Citizens of Hastings East, 
requested an opportunity to address Council on this matter. 

MOVED by Aid. Rankin, 

THAT the representation be heard from Mr. Lachmann. 

- CARRIED UNANIMOUSLY 

Mr. Lachmann then addressed Council and filed a brief 
suggesting the following: 

(1) Delay demolition until the area residents can voice 
their opinions on the future development of the 
property. 

(2) Allocate all or part of the $500,000 P.N.E. rental 
money for renovation of the existing building, or 

(3) Incorporate the site with the adjacent Burrard View 
Park. 

MOVED by Aid. Bowers, 

THAT WHEREAS the City has decided to demolish a building 
situate on the site at 2625 Yale Street previously used as the 
Juvenile Detention Home; 

AND WHEREAS a contract has been let for, and work commenced 
upon, demolishing the said building; 

AND WHEREAS certain persons have interfered with the progress 
of the demolition of the building and have expressed an intention 
to continue such interference and prevent such demolition; 


cont'd. 
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Juvenile Detention Home 
2625 Yale Street (cont'd) 

AND WHEREAS the building in its partly demolished state 
constitutes a danger; 

THEREFORE BE IT RESOLVED AS FOLLOWS: 

(a) THAT the Director of Legal Services cause proceedings to 
be taken seeking an injunction, and interim injunction on 
motion made ex parte or otherwiese, restraining any and 
all persons from interfering with the demolition of the 
said building and from engaging in any and all acts which 
could in any way interfere with such demolition; 

(b) THAT the City of Vancouver hereby undertakes to abide by 
any Order the Supreme Court of British Columbia may make 
as to damages, should the said Court hereafter be of the 
opinion that the proposed defendants in the action or any 
of them shall have suffered any damages by reason of the 
Court granting an interlocutory injunction in the said 
action ; 

(c) THAT any and all employees of the City, or of its agents 
or contractors retained in connection with the demolition 
of the said building, or any and all members of the 
Vancouver Police Force or any and all persons designated 
by the Director of Legal Services are hereby authorized 
to swear affidavits and do any and all other things 
necessary to seek and obtain an injunction. 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Bowers, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers, 
SECONDED by Aid. Bird, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 9:25 a.m. 


***** 


The foregoing are Minutes of the Special Council meeting 
of January 21, 1976, adopted on February 3, 1976. 


^ MAYOR 
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CITY OF VANCOUVER 

REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, January 27, 1976, in the Council Chamber, 
commencing at 2:00 p.m. 

PRESENT ; Mayor Phillips 

Aldermen Bird, Bowers, Boyce , Cowie , 
Harcourt, Kennedy, Marzari, 
Rankin, Sweeney and Volrich 

CLERK TO THE COUNCIL: D.H. Little. 


PRAYER 

The proceedings in the Council Chamber were opened with prayer 
offered by the Civic Chaplain, Dean O'Driscoll of Christ Church 
Cathedral , Vancouver . 

' IN CAMERA ' MEETING 

The Council was advised that there were matters to be 
considered 'In Camera' later this day. 

ADOPTION OF MINUTES 

MOVED by Aid. Sweeney 
SECONDED by Aid. Rankin 

THAT the Minutes of the Regular Council Meeting of January 13 , 
1976, with the exception of the 'In Camera' portion, be adopted. 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Bowers 
SECONDED by Aid. Sweeney 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 


UNFINISHED BUSINESS & DELEGATIONS 

Sale to Mennonite Senior Citizens 
Society - 5700 Bruce Street. 

City Council, on November 25, 1975, passed the following 
motion in regard to the sale of a 4.01 acre site at 5700 Bruce 
Street to the Mennonite Senior Citizens Society. 

"THAT the Mennonite Society be advised that Council 
approves the reduction of the purchase price by $30,000; 

FURTHER THAT the Society be billed for the outstanding 
sum of $20,000 due to the City on the principal amount." 


Cont 'd . 


Regular Council, January 27, 1976. ...... 

UNFINISHED BUSINESS & DELEGATIONS (Cont'd) 

Sale to Mennonite Senior Citizens 
Society - 5700 Bruce Street. (Cont'd) 

In a letter dated December 16, 1975, the Society asked to 
appear before Council concerning the matter of extra costs for 
site preparation, which the Society proposed should be deducted 
from the sale price of the land. 

Before hearing the delegation this day. Alderman Bowers proposed 
that the Society agree to an independent arbitrator, whose decision 
would be binding, with the costs being shared by both the City and 
the organization. In agreeing to this proposal, the delegation 
referred to a brief it had prepared and the Mayor instructed that 
this brief be circulated in the meantime. 

MOVED by Aid. Bowers 

THAT the City and the Mennonite Senior Citizens Society 
determine upon agreed questions on the matter of extra costs for 
site preparation, following which an independent arbitrator be 
appointed to bring down binding arbitration; 

FURTHER THAT the arbitration costs be shared equally 
between the City and the Society. 

- CARRIED UNANIMOUSLY 


Progress of Enforcement of Fire By-law 
relative to: Vanport Hotel, 645 Main Street, 
Ivanhoe Hotel, 1038, Main Street, Vancouver. 

Council, on January 6, 1976, having considered a report of 
the Standing Committee on Housing and Environment, passed the 
following motion in regard to Fire By-law enforcement. 

"THAT the Director of Permits and Licenses be instructed 
to not issue any City of Vancouver licenses to the 
Vanport Hotel, 645 Main Street and the Ivanhoe Hotel, 
1038 Main Street, until Council has heard representations 
on January 27, 1976, from the owners of these two hotels. 

FURTHER THAT the Liquor Administration Branch be advised 
of Council's action in this matter, and requested not to 
issue Liquor Licenses to these two hotels until after the 
January 27, 1976, meeting; in addition the Liquor Admin- 
istration Branch be invited to be present at the January 
27, 1976, meeting of Council." 

Council this day noted a report, dated January 19, 1976, from 
the City Manager, in which the Fire Chief advised that both hotels 
have now submitted to him satisfactory evidence that they will 
comply with the Fire By-law. 

MOVED by Aid. Rankin 

THAT the Director of Permits and Licenses be instructed to 
issue all relative City licenses to the owners of the Vanport Hotel 
and the owners of the Ivanhoe Hotel. 

- CARRIED UNANIMOUSLY 

Removal of Billboards and Roof 
Signs adjacent to Freeway and Bridge 
Approaches and Waterfront. 
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Council agreed to defer consideration of this matter, pending 
the hearing of delegations this evening. 


463 


Board of Administration, August 21, 1970 (BUILDING - 8) 

Clause 7 continued 


This study will be completed in approximately three months' time 
but it is anticipated that Council may wish to lay the report on 
the table in order to obtain the views of others before any con- 
sequential zoning changes are submitted to a Public Hearing." 

Your Board submits the matter to Council for INFORMATION. 


****** 


FOR ADCr^^- -----^'5^ ±^.?:.. 


Regular Council, January 27, 1976 
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COMMUNICATIONS OR PETITIONS 

Request for Proclamation of 
Brotherhood Week . 


In a letter dated January 6, 1976, the Canadian Council of 
Christians and Jews advised that 'Brotherhood Week' throughout 
Canada will take place - February 22 - February 29, 1976, and 
requested that the Council approve a proclamation declaring the 
week as 'Brotherhood Week'. 

MOVED by Aid . Bowers 

THAT the request of the Canadian Council of Christians and 
Jews be granted and, therefore, this Council proclaim February 22 - 
29, 1976, as 'Brotherhood Week'. 

- CARRIED UNANIMOUSLY 


Church of Scientology's 
Task Force on Alcoholism . 

Council noted a letter from the Church of Scientology's 
Ministry of Social Reform, in which a Task Force on Alcoholism 
wishes to appear before Council to present its views. 

MOVED by Aid . Bowers 

THAT the Church of Scientology's Task Force on Alcoholism be 
given an opportunity of being heard as a delegation before the 
Standing Committee on Community Services. 

- CARRIED UNANIMOUSLY 


Evening Shopping for Disabled and 
Persons who need Assistance . 


Under date of January 14, 1976, the Social Planning and Review 
Council of B.C. submitted a letter requesting an opportunity to 
come before Council to discuss a proposal for special evening 
shopping for the "disabled and persons who need assistance' . 
Canada Safeway Ltd., it was advised, is prepared to allow one 
supermarket to remain open on alternate Wednesday evenings from 
6, p.m. to 9. p.m., but this would require waiving the Shops Closing 
By-law. A trial period of eight alternate Wednesdays to evaluate 
the proposal was suggested. 

MOVED by Aid. Bowers 

THAT the request of the Social Planning and Review Council of 
B.C., as contained in its letter of January 14, 1976, regarding 
special evening shopping for the 'disabled and persons who need 
assistance' be granted on a trial basis, and the Director of Permits 
and Licenses be instructed to waive the provisions of the Shops 
Closing By-law during this trial period, on the understanding that 
the organization will report back to Council on its evaluation in 
due course. 

- CARRIED UNANIMOUSLY 


AMENDED 


Regular Council, January 27, 1976 


COMMUNICATIONS OR PETITIONS (Cont'd) 

Economic Alternatives of 
Preserving Heritage Buildings. 

The Council noted a memorandum from the Vancouver Heritage 
Advisory Committee dated January 20, 1976, on the 'Economic Altern- 
atives of Preserving Heritage Buildings'. 

Council, on November 18, 1975, passed a motion directing that 
an interim method of dealing with heritage structures be referred 
to the Planning and Development Committee for further consideration. 

A memorandum from the Heritage Advisory Committee urged that 
Council give consideration to a submission from the Roman Catholic, 
Anglican and United Churches, as well as hearing a representative 
of the churches and a representative from the Committee. 

MOVED by Aid . Sweeney 

THAT the delegation request from the Vancouver Heritage 
Advisory Committee and the three church organizations be granted. 

- CARRIED UNANIMOUSLY 


Change of Management - 
Oppenheimer Lodge . 

Council noted a letter, dated January 15, 1976, from the 
President of the Oppenheimer Lodge Residents Association requesting 
to appear as a delegation before Council urging that there be no 
change in the management of the Lodge. It was noted that Council, 
on January 6, 1976, requested the B.C. Housing Management Commission 
to assume management functions and responsibilities for this Lodge. 

MOVED by Aid . Rankin 

THAT the delegation request from the Oppenheimer Lodge Residents 
Association be granted. 

- CARRIED UNANIMOUSLY 


Development Permit Application for 
420 West 16th Avenue . 


Council noted a letter from Mrs E. Chapman, on behalf of the 
local resident homeowners asking to appear as a delegation on the 
matter of a development permit application for 420 West 16th Avenue. 

MOVED by Aid. Rankin 

THAT the delegation request from Mrs E. Chapman, on behalf of 
local resident homeowners, be granted. 

- CARRIED UNANIMOUSLY 


Regular Council, January 27, 1976 
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COMMUNICATIONS OR PETITIONS (Cont'd) 

1976 Habitat Conference - 
Policing Costs . 


Under date of January 20, 1976, Vancouver Police Board submitted 
the following extract from the Minutes of its meeting, dated January 
15, 1976, respecting the 1976 Habitat Conference Policing Costs. 

"The Chief Constable submitted a report on the estimated 
cost of providing policing for the 1976 Habitat Conference. 
He said it was estimated that the total cost above the 
normal police budget would be $338,000. It was understood 
that the Federal Government would pay up to $3 00,000 of the 
total amount with the remaining $38,000 to be paid by the 
City. 

The Chief recommended that the Board approve the report 
and forward it to City Council for consideration and 
discussion with the appropriate Federal Officials in order 
to arrive at a firm agreement as to cost sharing. 

MOVED : 

THAT the recommendation of the Chief Constable be approved. 

- CARRIED." 

Attached to the letter was a report from the Chief Constable 
showing details of the budget figures. 

MOVED by Aid. Bowers 

THAT this Council approve the police budget at an estimated 
total cost of $550,000, of which $338,000 is additional to the 
normal police budget, as described in the letter from the Vancouver 
Police Board dated January 20, 1976, subject to the following: 

a) All additional police costs arising out of the 
Habitat Conference, over and above the normal 
expenditure for the policing of the City, be 
paid by the Federal Government which, in the 
total police budget of $550,000 for the minimum 
policing costs for the Conference, is estimated 
at $338,000. 

b) The Federal Government pay for all policing costs 
in excess of the above minimum budget. 

c) The Federal Government to assume all public 
liability costs for property damage arising out 
of the Conference . 

- (carried) 
(Aid. Cowie , Kennedy and Sweeney opposed) 

MOVED by Aid. Sweeney (in amendment) 

THAT the foregoing motion by Alderman Bowers be amended whereby 
the Federal Government will assume the total policing budget estimated 
at $550,000. 

- LOST 

(Aid. Bird, Bowers, Boyce , Cowie, Harcourt, Kennedy, Marzari, 
Rankin, Volrich and the Mayor opposed) 

The amendment having lost the motion by Alderman Bowers was 
put and CARRIED. 


Cont ■ d . 
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COMMUNICATIONS OR PETITIONS (Cont'd) 

1976 Habitat Conference - 
Policing Costs (Cont'd) 

MOVED by Aid . Rankin 

THAT the Council appoint the City Manager to execute an 
agreement between the Federal Government and the City in regard 
to the foregoing budget arrangements. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bird 

THAT the Director of Social Planning be instructed to 
negotiate wj th the Federal Government and/or its agencies on the 
housing needs arising out of the Habitat Conference, and that the 
City take the position that the Federal Government must assume 
all housing costs resulting therefrom. 

- CARRIED UNANIMOUSLY 


Designation of Heritage Buildings 

- Canada Permanent Building, and 

- The Marine Building. 


The Council noted letters from Constantini & Co., and British 
Pacific Building Ltd., concerning the designation of heritage 
buildings effecting both companies, and requesting to appear before 
Council on a proposed by-law which is before Council this day. 

MOVED by Aid. Rankin 

THAT the request of Constantini & Co . , and British Pacific 
Building Ltd., to appear as delegations be granted, and the by-law 
concerned, which is for consideration later this day, be deferred 
pending the hearing of these delegations. 

- CARRIED UNANIMOUSLY 


Re-appointment of Special Committees 

Council noted the following memorandum, dated January 23, 1976, 
from the City Clerk on the matter of re-appointment of Special 
Committees . 

(a) BUILDING COMMITTEE - ORPHEUM THEATRE 

Manager, Civic Theatres (I. Dobbin or Desig. ) 
Supervisor, Construction & Maintenance 

(A. Langley or Desig.) 
Rep. of Vancouver Symphony Orchestry 

(D. Kent or Alternate) 
Past-Chairman of Clients' Committee 

(G. Massey or Alt. Alderman Bowers) 

(b) CONTROL OF SOLICITING FOR CHARITY 
Mayor Phillips ) 

Chief License Inspector ) With Power to Add 
Director of Legal Services ) 

(c) ENTERTAINMENT & CIVIC RECOGNITION 

City Clerk ) tt-^v, ^ tv ^ 

T7 • J. 0. m \ With Power to Act 

Executive Secretary to Mayor ) 


Cont 'd . 
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COMMUNICATIONS OR PETITIONS (Cont'd) 
Re-appointment of Special Committees (Cont'd) 

(d) OFFICIAL TRAFFIC COMMISSION 

Alderman Bird 

Alderman Marzari 

City Manager 

City Engineer 

Director of Legal Services 

Chief Constable 

School Trustee 

Member of Traffic & Safety Council 

(e) STREET NAr4ING COMMITTEE 

Director of Planning 
City Clerk 
City Engineer 

Director of Permits & Licenses 

(f ) VEHICLES FOR HIRE BOARD 

Alderman Rankin 
City Manager 

Director of Legal Services 
Director of Permits & Licenses 
Traffic Division, Police Department 

(g) EQUAL EMPLOYMENT OPPORTUNITIES 

Alderman Marzari ) ^.^j^ p^^^^ 

Alderman Sweeney ) 

Mr. W. Curtis, City Engineer 

Mr. D. Pollard, Director of Personnel Services 
Mr. D. Mowat, Canadian Paraplegic Association 
Fire Chief A. Konig 

(h) CLIENT'S COMMITTEE RE SPACE REQUIREMENTS 
OF THE VANCOUVER POLICE DEPARTMENT 


Alderman Bowers 
Alderman Rankin 
City Manager 
Chief Constable 

Mr. J.H. Cohen, Vancouver Police Board 
Mr. A. Langley, Supervisor of Construction 
and Maintenance 


(i) JOINT COI-IMITTEE OF COMMUNITY 
RECREATION & LEISURE SERVICES 


Alderman Bowers )_, .. ..i.^ •j.j. 

, [ Council appointees to the Committee 

Alderman Boyce ) '^'^ 

(This Committee is also comprised of two representatives 
each of the Park Board and School Board.) 


(j ) MUNICIPAL BY-LAW COURTS 

Alderman Boyce (Chairman) 
Alderman Harcourt 
Alderman Rankin 


MOVED by Aid. Bird 

THAT the foregoing Committees and Personnel be appointed for 

1976. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 


Regular Council, January 27, 1976 
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COMMUNICATIONS OR PETITIONS (Cont'd) 

Appeal re Council's Resolution 
- Lane South of 15th Avenue. 

The Council noted a letter from Owen, Bird (Barristers and 
Solicitors), dated January 23, 1976, containing a request to appear 
as a delegation on behalf of Mr. Wayne Nelsen. The purpose of the 
delegation is to appeal Council's resolution of January 13, 1976 
on the sale of the portion of lane at the rear of the East Half 
of Lot 3, Block 100, D.L. 301, Plan 187, to Mr. P.M. Partridge. 

MOVED by Aid. Bird 

THAT the delegation request from Owen, Bird (Barristers and 
Solicitors) be granted. 

- LOST 

(Aid. Bowers, Cowie , Kennedy, Marzari, Sweeney and 
the Mayor opposed) 

No further action was taken on this matter. 


Proposed 11-storey Building 
at 555 East 5th Avenue. 


The Council noted a letter, under date of January 26, 1976, 
from the Mount Pleasant Citizens Committee, concerning a proposed 
11-storey building at 555 East 5th Avenue. The organization 
requested to appear before Council to present its views. 

Council also noted a memorandum from the City Clerk giving 
the status of the development, which explained that a Development 
Permit had been issued a year ago and had been renewed last November 
The development is an outright use permitted under the Zoning and 
Development By-law. 

MOVED by Aid. Rankin 

THAT the request of the Mount Pleasant Citizens Committee to 
appear as a delegation be granted and a copy of the City Clerk's 
memorandum be forwarded to the Committee . 

- CARRIED UNANIMOUSLY 
CITY MANAGER'S AND OTHER REPORTS 

A. MANAGER'S GENERAL REPORT 
JANUARY 23, 197 6 

Works & Utility Matters 
(January 23, 1976) 

The Council considered this report which contains three 
Clauses identified as follows: 

CI. 1: Watermain Installations - 1975 Capital Budget 
CI. 2: Lease of CPR Right-of-Way to City - Kerrisdale 

Beautif ication Project 
CI. 3: Tender Awards 

The Council took action as follows: 

Clauses 1-3 inclusive . 

MOVED by Aid. Volrich 

THAT the recommendations of the City Manager, as contained 
in Clauses 1 and 2 be approved, and Clause 3 be received for 
information . 

- CARRIED UNANIMOUSLY 


Regular Council, January 27, 1976. ..... 

CITY MANAGER'S AND OTHER REPORTS (Cont'd) 
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Social Service and Health Matters 
(January 23, 1976) 

Illegal Suites - Hardship Cases 
(Clause 1) 

MOVED by Aid. Volrich 

THAT the recommendation of the City Manager, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 


Building & Planning Matters 
(January 23, 1976) 

The Council considered this report which contains seven 
Clauses identified as follows: 

Cl. 1: Rezoning Applications - 

(a) W/S Hudson between 72nd Avenue and the 
Lane South of 7 3rd Avenue 

(b) S/W Corner of 7 3rd Avenue and Hudson 

Cl. 2: Cedar Cottage N.I. P. Appropriation - The Boat 

Day Care Centre, 2948 Victoria Drive 
Cl. 3: D.P.A. No. 67969 - 3135 West Broadway - 

Off-street Parking Requirements 
Cl. 4: Imperial Oil Gas Station at 1407 East 41st 

Avenue - Request to Convert to Self-Serve 
Cl. 5: Mohawk Gas Station at 2120 Grandview Highway 
Cl. 6: N.I. P. - Kitsilano Appropriation of Funds - 

Kitsilano Day Care Society 
Cl. 7: N.I. P. - Kitsilano Appropriation of Funds - 

Guild Montessori Day Care Centre 

The Council took action as follows: 


Clauses 1 and 2 . 

MOVED by Aid. Harcourt 

THAT the recommendations of the City Manager, as contained in 
Clauses 1 and 2, be approved. 

- CARRIED UNANIMOUSLY 

Development Permit Application 
No. 67969 - 3135 West Broadway - 
Off-street Parking Requirements. 
(Clause 3) 

MOVED by Aid. Harcourt 

THAT this item be deferred, pending the hearing of delegations 
from parties concerned. 

- CARRIED UNANIMOUSLY 


Cent 'd 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Building and Planning Matters 
(January 23, 1976) (Cont'd) 

Imperial Oil Gas Station at 1407 
East 41st Avenue, Request to Convert 
to Self-Serve. (Clause 4) 

MOVED by Aid. Bird 

THAT the request of Imperial Oil Co., Ltd., to convert the 
gas station at 1407 East 41st Avenue to self-serve, and delete the 
gas station at 2000 West Broadway from the list of permitted self- 
serve gas stations, be approved. 

- (deferred) 

MOVED by Aid. Volrich 

THAT the foregoing motion of Alderman Bird be deferred, and 
the request by Imperial Oil Co., Ltd., to be heard as a delegation 
be granted . 

- CARRIED 

(Aid. Bowers and Marzari opposed) 


Mohawk Gas Station at 
2120 Grandview Highway 
(Clause 5) 

MOVED by Aid. Bird 

THAT consideration of this Clause be deferred, pending the 
hearing of a delegation as requested. 

- CARRIED 

(Aid. Marzari opposed) 


Clauses 6 and 7 . 

MOVED by Aid. Volrich 

THAT the recommendations of the City Manager, as contained 
in Clauses 6 and 7, be approved. 

- CARRIED UNANIMOUSLY 


Fire and Traffic Matters 
(January 23, 1976) 

Chinese Cultural Centre - 

Grant Request. 

(Clause 1) 

MOVED by Aid . Har court 

THAT the request of the Chinese Cultural Centre for a grant to 
cover the cost of civic services for a parade planned by the organ- 
isation for Saturday, January 31, 1976, be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY. 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Finance Matters 
(January 23, 1976) 

The Council considered this report which contains nine 
Clauses identified as follows: 

CI. 1: By-law Enforcement Officer Study 
CI. 2: By-law Enforcement Officers 

CI. 3: Police Manual Personnel Data Processing System 
CI. 4: Pacific National Exhibition & Sunday Sports By-law 
CI. 5: Possibility of School Board and GVRD Brochure 

Inserts in City Tax Notice 
CI. 6: Various Claim Payments by Law Department 
CI. 7: Legal Expenses - Inspector W. Baird and 

Constable D.G. Flye 
CI. 8: Appointment of External Auditors, 1976 
CI. 9: Dental Plan - Vancouver Firefighters' Union 

The Council took action as follows: 

By-Law Enforcement Officer Study 
(Clause 1) 

In considering this clause, the Mayor requested the City Engineer 
to report in three months time on other enforcement duties which could 
be undertaken by the By-law Enforcement Officers. 

MOVED by Aid . Bowers 

THAT the recommendation of the City Manager, as contained in this 
Clause, be approved on the understanding that there will be no reduc- 
tion in the uniformed strength of the police force. 

- CARRIED UNANIMOUSLY 

By-Law Enforcement Officers 
(Clause 2) 

MOVED by Aid. Bird 

THAT the recommendation of the City Manager, as contained in 
this Clause, be approved. 

- CARRIED UNANIMOUSLY 

Police Manual Personnel Data 

Processing System. 

(Clause 3) 

MOVED by Aid. Volrich 

THAT the request of the Police Board, as contained in this 
Clause, be not granted. _ ^^^^^^ 

(Aid. Bowers, Cowie, Kennedy and the Mayor opposed) 

Pacific National Exhibition 
& Sunday Sports By-law. 
(Clause 4) 

MOVED by Aid . Bowers 

THAT the request of the Pacific National Exhibition Board to 
amend the Sunday Sports By-law be granted, and the Director of 
Legal Services, on behalf of Council, prepare and submit the 
necessary charter Amendment. 

- LOST 

(Aid. Boyce, Harcourt, Kennedy, Marzari, Rankin and 
Volrich opposed) 

No further action was taken on this matter. 


Cont 'd , 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Finance Matters 
(January 23, 1976) (Cont'd) 

Possibility of School Board and GVRD 
Brochure Inserts in City Tax Notice 
(Clause 5) 

MOVED by Aid. Volrich 

THAT the proposal of the City Manager, as contained in this 
Clause be approved on the understanding that the School Board's 
request be given priority. 

- CARRIED UNANIMOUSLY 


Various Claim Payments by Law Department 
(Clause 6) 

MOVED by Aid. Bowers 

THAT this Clause be received for information. 

- CARRIED UNANIMOUSLY 

Legal Expenses - Inspector W. Baird 
and Constable D.G. Flye. 
(Clause 7) . 

MOVED by Aid. Bird 

THAT the recommendation for payment, as submitted by the 
Vancouver Police Board, and contained in this clause, be approved. 

- CARRIED UNANIMOUSLY 


Appointment of External Auditors - 1976. 
(Clause 8) 

MOVED by Aid. Bowers 

THAT the firm of Thorne , Riddell & Co., be appointed auditors 
for the City of Vancouver for the year 1976 at a fee of $57,500, 
in accordance with the terms as to scope and responsibility as set 
out in parts 1-4 inclusive of the report re audit of City's records, 
dated January 22, 1962, submitted by the Board of Administration 
and adopted by Council on January 23, 1962. 

- CARRIED UNANIMOUSLY 


Dental Plan - Vancouver 
Firefighters' Union. 
(Clause 9) 

MOVED by Aid. Bird 

THAT the recommendation of the City Manager, as contained in 
this Clause, be approved. 

- CARRIED UNANIMOUSLY 
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Board of Administration, August 21, 1970 (LICENSES - 1) 


LICENSES AND CLAIMS MATTERS 

CONSIDERATION : 
1. PEDDLERS 

The Director of Permits and Licenses reports that:- 

"Mr. John Stanton wrote on behalf of Mrs. Barbara Kostyk 
requesting that the License Bylaw be amended to allow 
peddlers to remain in the block for longer than ten minutes, 
and further that Council instruct the License Inspector to 
cease and desist from harassing her in the future. 

The Chief License Inspector advises that in April 1970 
he and Mrs. Kostyk discussed the placing of flower carts 
in the City and he stated that a license would be issued 
provided traffic regulations were observed. The period of 
time for staying in one place was emphasized and Section 
18(3) of the License Bylaw was referred to which reads in 
part : - 

'nor shall any peddler stop his vehicle 
for a longer time than five minutes at 
any one place on any street or lane in 
the City nor shall such vehicle be allowed 
to stand or remain on any street or lane 
within the block bounded by intersecting 
streets for a longer period than ten minutes 
during any period of two hours while engaged 
in the carrying on of his business.' 

Mrs. Kostyk has subsequently obtained ten licenses to operate 
flower carts. 

Merchants in the areas where the flower carts have been 
located have complained about their presence. Normal 
investigation of the complaints took place which resulted 
in the carts being moved." 

Your Board submits the matter to Council for consideration. 

(A copy of Mr. Stanton's letter is circulated for Council's inform- 
ation . ) 

DELEGATION REQUEST. 


FOR ADOPTIO:: ?AGS(S) 4$.i„. 
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CITY MANAGER ' S AND OTHER REPORTS (Cont'd) 


Personnel Matters 
(January 23, 1976) 

Leave of Absence with Pay - 
Dr. Frederic Bass, Health Department 
(Clause 1) 

MOVED by Aid, Bowers 

THAT the recommendation of the City Manager, as contained in 
this Clause, be approved, 

- CARRIED UNANIMOUSLY 


Property Matters 
(January 23, 1976) 

The Council considered this report which contains three 
Clauses identified as follows : 

CI. 1: Sale of Lot situated N/W Corner of Inverness 

and 37th Avenue 
CI, 2: Lease of Various Premises in Dick Building 

1490 West Broadway 
Cl. 3: Lease of Portion of Lot 12, False Creek and 

Spur Track Agreement over Portion of Adjoining 

Road (Moberly Street) 

The Council took action as follows: 

Clauses 1-3 inclusive 

MOVED by Aid, Volrich 

THAT the recommendations of the City Manager, as contained in 
Clauses 1, 2 and 3 of this report, be approved. 


- CARRIED UNANIMOUSLY 


Regular Council, January 27, 1976 

CITY MANAGER'S AND OTHER REPORTS (cont'd) 

B. Premises Open for Business 
on Remembrance Day 

Council had for consideration a report of the City Manager 
dated January 21, 1976, in which the Director of Permits and 
Licenses reported as follows: 

On November 25, 1975, City Council resolved that the Director of 
Permits and Licenses consult with Crown Counsel on the laying 
of charges against those establishments which violated the 
observance of Remembrance Day. 
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The Director of Permits and Licenses reports as follows: - 


A. "Advertisements from the local newspapers were obtained which 
indicated that certain premises were to be open for business 
on Remembrance Day, November 11, 1975. The Managers of these 
businesses were interviewed with the following results: - 

6464 Eraser Street - Better Value Furniture 

The President and General Manager both refused to admit 
that the store was open on the 11th of November for business 
and stated that the matter had been referred to their 
Solicitor . 

220 S. W. Marine Drive - Lions Furniture Mart 

The President and General Manager both refused to admit 
that the store was open on the 11th of November for business 
and stated that the matter had been referred to their 
Solicitor. 

1148 West Georgia - Mainland Book Mart Ltd. 

The owner and Manager would not admit that the premises were 
open for business on November 11, 1975. 

1315 Venables Street - R. W. Enterprises Ltd. 

The Manager admitted that he did open his doors but did not 
conduct any business. 

1630 S. E. Marine Drive - Western Teak Interiors 

The Manager admitted being open for business on November 11, 
1975. 


Mr. M. Norris, Senior Crown Counsel has been consulted with 
respect to the evidence in the above cases and he is of the 
opinion that a charge may be laid against Western Teak 
Interiors and R. W. Enterprises Ltd. There is insufficient 
evidence, however, to proceed against the other three 
companies . 


B. It should be further noted that Section 279A(7) of the 
Vancouver City Charter states THAT: 

"Every shop shall be closed for business on the following 
days, that is to say: Christmas Day and the day immediately 
following; New Year's Day; Good Friday; Dominion Day; 
Victoria Day; Labour Day; Remembrance Day; the birthday, 
or the day fixed by Proclamation of the Governor in Council 
for the celebration of the birthday, of the reigning 
sovereign; and any day fixed by the Parliament of the 
Dominion or appointed by Proclamation of the Governor in 

cent ' d. . . . 


Regular Council, January 27, 1976 

CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Premises Open for Business 
on Remembrance Day (cont'd) 

Council for a general fast or thanksgiving or as a 
holiday of general application throughout the Dominion; 
and any day appointed by Proclamation or Order of the 
Lieutenant-Governor in Council or the City Council as 
a holiday. 1957, c. 85, s. 17." 


In past years the number of businesses which stayed open 
on those days prohibited by the Charter have been few. 
Today there is a major trend to staying open on these days 
and to very prominently advertise the fact. 

In addition to the review requested by Council concerning 
Remembrance Day, a survey of twelve premises was carried 
out on Boxing Day, December 26th. The information was again 
obtained from advertisements mt all premises which did 
advertise were not inspected. All of the twelve premises 
inspected were found to be open and carrying on their 
business . 

2550 East Hastings Street - Fedco (Department Store) 
166 West Hastings Street - Murray Goldman (Clothing) 
600 Granville Street - Fairweather . (Clothing) 
996 Homer Street - The Warehouse (Furniture) 
6464 Eraser Street - Better Value Furniture 
4678 Main Street - Gill's Furniture 
j 1503 Kingsway - Four Seasons Leisure World (Sporting Goods) 

100 S. W. Marine Drive - The Warehouse (Furniture) 
220 S. W. Marine Drive - Lions Furniture Mart 
350 S. E. Marine Drive - Wosks (Furniture) 

1630 S. E. Marine Drive - Western Teak Interiors (Furniture) 
2674 West 4th Avenue - Fedco Drugs Ltd. (Dept. Store Operations) 

Mr. M. Norris, Senior Crown Counsel was again consulted with 
respect to the evidence obtained on the stores that were 
open on December 26, 1975, and, after Certificates of In- 
corporation of the various limited companies are obtained 
from Victoria, is prepared to lay charges. 

It is apparent that all of the businesses noted in A and B 
above showed an intent to violate Section 279A(7) of the 
Vancouver City Charter. The penalty for a violation of the 
Vancouver City Charter is contained in the Fine & Penalty 
Bylaw No. 3404, and sets a maximum fine of $100.00 with no 
minimum. Since all companies concerned, either demonstrated 
an intent, or in fact did violate the provisions of the 
Charter, but as the maximum penalty for conviction is so 
I minor. Council may wish to consider either laying charges 

I against those companies which can be accepted by the Senior 

I Crown Counsel, or alternatively, of having all companies 

j appear before Council to explain their actions." 

I 

I 

The City Manager submits the foregoing report of the Director 
of Permits and Licenses for the CONSIDERATION of Council. 

cont'd 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Premises Open for Business 
on Remembrance Day (cont'd) 

MOVED by Aid. Volrich, 

THAT the Crown Prosecutor be requested to prefer charges 
against all premises listed in the above report. 

- CARRIED 

(Aldermen Bowers, Cowie and Kennedy opposed) 


I. Report of Standing Committee 
on Community Services, 
January 8, 1976 


The Council considered this report which contains three 
Clauses identified as follows: 

Liquor Permit Application - 
339 West Pender (B.J.'s Club) 
Liquor Permit Application - 
860 Denman (Tiffany's) 
Liquor Permit Application - 
1015 Burrard (Good Time Charlie) 

The Council took action as follows: 

Clauses 1, 2 and 3 

MOVED by Aid. Rankin, 

THAT the recommendations of the Committee contained in Clauses 

I, 2 and 3 be approved. 

- CARRIED UNANIMOUSLY 

II. Report of Standing Committee 
on Planning and Development, 
January 15, 1976 

The Council considered this report which contains six 
Clauses identified as follows: 

D.P.A. No. 71895 - Vancouver Community 
College, 2780 East Broadway 
Monthly Status of Rezoning Applications 
Consultant's Report on the Economics of 
Conversion Housing 

D.P.A. No. 72320 - North Foot of Bute Street 
Gulf Oil Canada Ltd. 

Mount Pleasant - N.I. P. - Alteration of Boundary 
Waterfront Planning Study - Progress Report 

The Council took action as follows: 

D.P.A. No. 71895 - Vancouver Community 
College, 2780 East Broadway (Clause 1) 

Council agreed to defer consideration of this Clause pending 
the hearing of delegations later this evening. 

Clauses 2 to 6 

MOVED by Aid. Bowers, 

THAT Clauses 2, 3, 4 and 6 be received for information and the 
recommendations of the Committee contained in Clause 5 be approved. 
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CI. 1: 
CI. 2: 
CI. 3: 


CI. 1 

CI. 2 

CI. 3 

CI. 4: 


CI. 5 
CI. 6 


- CARRIED UNANIMOUSLY 


IS 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 


III. Report of Official Traffic 

Commission, January 14, 1976 

The Council considered this report which contains ten 
Clauses identified as follows: 


CI, 
CI, 
CI, 
CI, 

CI, 
CI, 
CI, 


CI. 8 
CI. 9 

CI. 10 


Adoption of Minutes 
Chairman - 1976 
Request for Barrier Median 
Request for Pedestrian Cro 
Granville in the Vicinity 
Pedestrian Signal Request 
Signal Request at Commerci 
Pedestrian Crossing Situat 
3rd and 5th Avenues 
Bus Stops at 4 9th Avenue i 
Request for Installation o 
on 12th Avenue and St. Geo 
Traffic Safety Education 


on 72nd Avenue & Osier 
ssing Facilities on 
of 7 2nd Avenue 
- Cordova and Jackson 
al Drive and Napier 
ion on Rupert between 

n Vicinity of Killarney 
f Patrol Activated Light 
rge Street Intersection 


The Council took action as follows: 

Clauses 1 to 10 ► 

MOVED by Aid. Bird, 

THAT Clauses 1, 2, 3, 8, 9 and 10 be received for information 
and the recommendations of the Committee contained in Clauses 4, 
5, 6 and 7 be approved. 

- CARRIED UNANIMOUSLY 


G.V.R.D. Matters 


There were no comments with respect to G.V.R.D. matters insofa 
as the Regional District meeting for January 28, 1976, is concerned 


The Council recessed at approximately 3:45 p.m. and following 
an 'In Camera' meeting in the Mayor's Office, reconvened in open 
session in the Council Chamber at approximately 5:45 p.m. 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Bowers, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers, 
SECONDED by Aid. Sweeney, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 

BY-LAWS 

1. BY-LAW TO AMEND BY-LAW NO. 4 8 37, 
BEING THE HERITAGE BY-LAW 


Council agreed to defer consideration of this By-law pending 
the hearing of delegations approved earlier this day. 


cont ' d. 
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BY-LAWS (cont'd) 
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2. BY-LAW TO AUTHORIZE AN AGREEMENT BETWEEN 
THE CITY OF VANCOUVER AND THE CORPORATION 
OF DELTA RESPECTING THE OPERATION IN THE 
CORPORATION OF DELTA OF A DISPOSAL GROUND 
FOR GARBAGE AND REFUSE 

MOVED by Aid. Bird, 
SECONDED by Aid. Sweeney, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Bird, 
SECONDED by Aid. Sweeney, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 

3. BY-LAW TO AMEND BY-LAW NO. 4068, 
BEING THE PLUMBING BY-LAW (Fee 
Increase for City Sewers) 


MOVED by Aid. Volrich, 
SECONDED by Aid. Sweeney, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Volrich, 
SECONDED by Aid. Sweeney, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

4. BY-LAW TO AMEND BY-LAW NO. 3575, 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW (RT-2 Two Family Dwelling 
District) 

MOVED by Aid. Rankin, 
SECONDED by Aid. Sweeney, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Rankin, 
SECONDED by Aid. Sweeney, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


(Alderman Cowie was excused from voting on this By-law) 
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MOTIONS 


1. Enforcement of Sign 
By-law No. 4810 

Alderman Cowie requested and received permission to withdraw 
the following Notice of Motion submitted by him at the Council 
meeting on December 2, 1975: 

"THAT WHEREAS during City, Provincial and Federal election 
campaigns, it has become a practice to place political 
lawn signs in residential areas advertising various party 
candidates ; 

AND WHEREAS many of these lawn signs are large in size and 
visually polluting the residential environment (lawn signs 
during the current Provincial election appear much larger 
and more numerous than in past elections - some are as 
large as 4' x 8' on quiet residential side streets); 

AND WHEREAS By-law No. 4810 (Sign By-law) Schedule A, Clause 
9 states: 

'Temporary signs related to political campaigns or civic 
non-commercial health, safety or welfare campaigns, 
provided the signs are removed within two weeks after 
the conclusion of the campaign. Such signs shall be 
free standing having a maximum size of 6 square feet 
and subject to prior approval from the Administrator 
(Director of Permits & Licenses).'; 

THEREFORE BE IT RESOLVED THAT the Director of Permits and 
Licenses be instructed to enforce the above-quoted section 
of the Sign By-law; 

FURTHER BE IT RESOLVED THAT the City Engineer be instructed 
to immediately remove all non-conforming signs." 


ENQUIRIES AND OTHER MATTERS 


Alderman Harcourt - 
GVRD Hospital Board 


expressed concern about the lack 
of City of Vancouver input into 
this Board, particularly as most 
of the major hospital develop- 
ment will betaking place in the 
City of Vancouver. He asked 
Council members on the Board of 
the G.V.R.D. to become more 
actively involved in hospital 
planning for the Regional 
District. 


Alderman Rankin - 
ICBC Effect on City 
Car Fleet Insurance 


requested that the Director of 
Finance be instructed to report 
to Council on the impact of the 
new ICBC rates on the City's car 
fleet insurance, this report to 
include a breakdown of the 


insurance costs and related 
items . 


The Mayor so directed. 


The Council recessed at approximately 5:55 p.m. to reconvene 
at approximately 7:30 p.m. 


Regular Council, January 27, 1976 

The Council reconvened at 7:30 p.m. in the Council Chamber with 
Mayor Phillips in the Chair and the following members present: 

PRESENT : Mayor Phillips 

Aldermen Bird, Bowers, Boyce, Cowie, Harcourt, 
Kennedy, Marzari, Rankin, Sweeney and 
Volrich 

DELEGATIONS & UNFINISHED BUSINESS (cont'd) 

Removal of Billboards and Roof Signs 
Adjacent to Freeway and Bridge 
Approaches and Waterfront 

Council on September 16, 1975, approved a number of recommen- 
dations of the Standing Committee on Housing and Environment on the 
above matter. One of these recommendations was: 

"THAT Council instruct the removal of all signs listed in Group 
'A' to Group 'F'; with the exception of 'Sheraton Hotel' and 
'Mazda' spectaculars listed in Group 'C and the 'Molson' sign 
(Group 'D') referred to in (A) above." 

At the same meeting. Council agreed to hear delegations from 
property owners and affected sign companies wishing to present 
reasons why such signs should not be removed. 

Council also agreed that after having heard delegations, it 
would consider the date by which the affected signs and billboards 
should be removed. 

Representations were heard from the following: 

Mr. H.E. Harrison, Vice-President and General Manager of 
Wometco (B.C.) Ltd., addressed Council. He requested that 
the sign on the Coca-Cola plant at 1818 Cornwall be 
permitted to remain and submitted a brief setting out 
arguments in support of his request. 

Mr. S.T. Madley, Treasurer, Bekins Moving and Storage Co. Ltd., 
addressed Council and submitted a letter requesting that their 
roof sign at 1625 Chestnut Street be permitted to remain. 

Mr. Doug J. Davis, Vice-President, KVOS-TV (B.C.) Ltd., 
submitted a brief in support of the position of KVOS-TV 
that Council should not order the removal of the KVOS-TV 
sign on its building at 1345 Burrard Street or the KVOS- 
TV billboard on the northwest corner of Pacific and Burrard 
Streets. 

The Director of Planning indicated that the company had not been 
ordered to remove its signs at 1345 Burrard Street. 

A representative of the Sign Industry's Union, Local 138, 
advised that the Union's Business Agent was unable to be 
present this evening. The Mayor suggested that the Union 
file its brief with Council at a later date as it deals 
with the whole matter of signs within the City of Vancouver. 

Mr. J.H. Cunliffe appealed to Council to permit him to retain 
the Butchart Gardens' bulletin board located at 8930 Oak 
Street, to enable him to renew the lease to provide funds 
to eventually remove the sign. 

Mr. Bob Sinclair, Seaboard Advertising, cited examples of 
signs belonging to his company which were wrongly designated 
as falling within the "G" zones, e.g.. Panel #38 located at 
Abbott and Pender Streets. He requested that the "G" zone 
designations, specif ically as they relate to his company's 
signs, be reviewed. Mr. Sinclair also stated that his 
company has waited 18 months for approval of a ground location 
which, in its opinion, meets the intent of the By-law 
requirements . 

Mr. Gough, Neon Products, requested that Council hold separate 
votes on removal of each sign before them for consideration 
this evening. 

cent ' d. . . . 
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Removal of Billboards and Roof Signs 
Adjacent to Freeway and Bridge 
Approaches and Waterfront (cont'd) 


Mr. Wallace, Wallace Neon, stated that a number of signs owned 
by his company and included in the list of signs to be 
removed, had been approved by building permits issued prior 
to the By-law being passed. 

MOVED by Aid. Volrich, 
SECONDED by Aid. Sweeney, 

THAT the Coca-Cola sign located at 1818 Cornwall be excluded 
from the list of signs ordered removed by Council on September 16, 
1975. 

- LOST 


(Aldermen Bird, Bowers, Boyce, Cowie, Harcourt, Marzari 
and Rankin opposed) 

MOVED by Aid. Bowers,. 
SECONDED by Aid. Cowie, 

THAT Wometco (B.C.) Limited be instructed to remove the 
Coca-Cola roof sign at 1818 Cornwall by May 1, 1976. 


- CARRIED BY THE 
REQUIRED MAJORITY 

(Aldermen Sweeney and Volrich opposed) 

MOVED by Aid. Bird, 
SECONDED by Aid. Cowie, 

THAT Bekins Moving and Storage Co. Ltd., be instructed to 
remove their roof sign at 1625 Chestnut Street by May 1, 1976. 


- CARRIED BY THE 
REQUIRED MAJORITY 


(Alderman Sweeney opposed) 


MOVED by Aid. Kennedy, 
SECONDED by Aid. Volrich, 

THAT the KVOS-TV roof sign located at 1345 Burrard Street 
and the KVOS-TV billboard located on the northwest corner of 
Pacific and Burrard Streets be excluded from the list of signs 
ordered removed by Council on September 16, 1975. 


- LOST 


(Aldermen Bird, Bowers, Boyce, Cowie, Harcourt and 
Marzari opposed) 

MOVED by Aid. Cowie, 
SECONDED by Aid. Harcourt, 

THAT KVOS-TV (B.C.) Ltd., be instructed to remove their roof 
sign at 1345 Burrard Street and the KVOS-TV billboard located on 
the northwest corner of Pacific and Burrard Streets by May 1, 1976. 

- LOST NOT HAVING RECEIVED 
THE REQUIRED MAJORITY 

(Aldermen Kennedy, Rankin, Sweeney, Volrich and the 
Mayor opposed) 

MOVED by Aid. Cowie, 
SECONDED by Aid. Harcourt, 

THAT the owners of the Butchart Gardens sign located at 8930 
Oak Street be instructed to remove their sign by May 1, 1976. 


- CARRIED UNANIMOUSLY 


cont ' d . . . . 
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DELEGATIONS & UNFINISHED BUSINESS (cont'd) l^S 

Removal of Billboards and Roof Signs 
Adjacent to Freeway and Bridge 
Approaches and Waterfront (cont'd) 

MOVED by Aid. Cowie, 
SECONDED by Aid. Bowers, 

THAT the points raised by the representative of Seaboard 

Advertising Limited be referred back to the Standing Committee 

on Housing and Environment for further consideration and that 
the Director of Planning and the Director of Legal Services 

report to the Committee on this submission at that time. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Rankin, 
SECONDED by Aid. Bird, 

THAT Mr. Wallace's statements with respect to exemption to 
certain of his company's signs, be referred to the Housing and 
Environment Committee for further consideration and that the 
Director of Planning and the Director of Legal Services report 
to the Committee on this submission at that time. 

- CARRIED UNANIMOUSLY 

Council noted a letter from Sundance Trampolines dated 
January 27, 1976, presenting reasons for retention of their roof 
sign located at 1364 Seymour Street. 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Boyce, 

THAT the letter from Sundance Trampolines dated January 27, 
1976, be received and they be ordered to remove their sign at 
1364 Seymour Street by May 1, 1976. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers, 
SECONDED by Aid. Marzari, 

THAT all of the remaining signs listed in Groups 'A' to 'F' 
apart from those previously excluded by Council on September 16, 1975, 
be ordered removed by May 1, 1976; 

FURTHER THAT the Director of Legal Services be instructed to 
bring forward the necessary resolutions with respect to Council's 
action this evening. 

- CARRIED UNANIMOUSLY 

DELEGATIONS & OTHER REPORTS (cont'd) 

Report of Standing Committee 
on Planning and Development, 
January 15, 1976 (cont'd) 

D.P.A. #71i895 - Vancouver Community 
College, 2780 East Broadway (Clause 1) 

Council on December 16, 1975, after hearing representations 
from the Vancouver Community College Council on this matter 
resolved : 

"THAT the Director of Planning be instructed to process the 
Development Permit Application No. 71895 - 2780 East 
Broadway, subject to the facility containing a parking 
structure which would immediately provide 350 parking 
spaces ; 

FURTHER THAT the Vancouver Community College Council 
undertake to increase the structure to provide a maximum 
of 560 parking spaces at a later date, if proven necessary, 
and that the structure be so designed to permit this 
expansion. " 

Council earlier this day deferred consideration of this Clause 
to permit representations from people in the area and from Dr. 
Gilligan, Principal, King Edward Campus, Vancouver Community College. 

i cont ' d , . . . 
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Board of Administration, August 21, 1970 


(FIRE - 1 ) 


FIRE AND TRAFFIC MATTERS 


RECOMMENDATION 

1 . Fire Investigators Clothing Allowance 

The Fire Chief reports as follows: 

"For several years Fire Investigators have been working in the 
regulation Fire Department uniform. There have been numerous 
occasions when the nature of their investigation has required 
them to wear civilian clothes. These men have done so voluntarily 
in the past and have never received any remuneration for wear and 
tear on their clothes. There is increasing evidence to suggest 
it is desirable to have these men wear civilian clothes regularly 
in place of the Fire Department uniform, with an appropriate 
clothing for the following reasons: 

1 . A good number of the investigations involve criminal elements 
and discreet enquiries. 

2. The uniform causes embarrassment to witnesses and suspects 
during interviews, particularly school children and informants. 

3. Unmarked cars are used for investigation and the advantage to 
be gained is lost in some cases which develop before the in- 
vestigator has an opportunity to change to civilian clothes. 

4. Associated investigators wear civilian clothes and a more 
flexible and compatible working team evolves when both in- 
vestigators are in civilian clothes. 

5. There is a building public resentment to uniformed authority. 

The Fire Chief requests that Lieutenants Jackson and Davis (Fire 
Investigators) be taken out of uniform and placed on a clothing 
allowance on the basis of $20.00 per month and a cash allowance 
per year equal to two pair of fire boots together with repairs 
to clothing when damage occurs in the course of duty upon re- 
commendation by the Fire Chief, effective January 1, 1970 (no 
uniform was issued during 1970 to these men who have been working 
in civilian clothes all year). The cost of the clothing allowance 
would be partially offset by the reduction of uniform and boot 
purchases and no additional funds would be required this year. 

Recommended that the Fire Chief's report be approved and Lieutenants 
Jackson and Davis be paid a clothing allowance . " 


Your Board 

RECOMMENDS the foregoing recommendation of the Fire Chief be approved. 


FOR ADOPIIC 
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DELEGATIONS & OTHER REPORTS (cont'd) 

D.P.A. #71895 - Vancouver Community 
College, 2780 East Broadway (cont'd) 

Mr. Phillip Crosley, a resident of the area, spoke on behalf 
of the citizens of East Broadway. By means of a map, he outlined 
the number of public service structures in the area which generate 
large volumes of traffic and cause parking problems for residents 
of the area. He stated that to add a facility which could 
generate possibly a further 950 cars a day in the area would 
adversely affect the liveability of the area as well as adding 
to the danger to the children from traffic travelling through 
the residential area. He suggested Vancouver Community College 
investigate other possible sites which could be used instead. 

Mrs. McGuigan, a resident of the 2 800 Block East Broadway, 
and a student at Vancouver Community College, also opposed the 
proposed development by Vancouver Community College on East Broadway. 
She suggested that unless the parking provided by the College on 
this site were free, the students will park on adjacent streets 
rather than pay a parking fee. She also asked whether or not the 
College is planning a day care centre to replace the one presently 
at the King Edward site. She too suggested a number of alternate 
sites which the College could consider to replace its present 
campus . 

Mr. H. Fry, Vice-President Pacific CMC Limited, which is located 
adjacent to Vancouver Technical School, also opposed the development. 
He stated his company already has a considerable problem with 
Vancouver Technical students littering their landscaped setback. 

Dr. Gilligan, Principal, King Edward Campus, stated the site 
is needed to serve the East side of the City. A recent survey of 
the methods of transportation of the student body at King Edward 
Campus showed that only 28% travel by car and 72% by public 
transportation. The proposed location on East Broadway has the 
same level of public service transportation as the present site. 

He also stated that it is intended to establish another 
campus elsewhere in the City and that this campus is not intended 
to replace a Downtown campus. The Vancouver Community College lease 
with the Vancouver General Hospital expires in June of this year. 
The Director of Planning advised that Vancouver General Hospital 
has applied for a Development Permit which would involve some 
development on the present College campus. 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Rankin, 

THAT Council rescind its motion of December 16, 1975. 

- CARRIED 

(Alderman Bowers opposed) 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Rankin, 

THAT Vancouver Community College Council be requested to work 
with the Planning and Development Committee and City officials with 
respect to locating a suitable alternative site for its present 
King Edward campus . 

- CARRIED UNANIMOUSLY 

The Mayor indicated that he would discuss with the Greater 
Vancouver Regional Hospital District at its meeting on January 28, 
1^76, a possible extension of the Vancouver Community College's 
lease of the King Edward site. 

MOVED bv Aid. Bowers, 
SECONDED by Aid. Bird, 

THAT this Clause of the Committee be received for information. 

- CARRIED UNANIMOUSLY 


(At this point. Alderman Harcourt left the meeting) 
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DELEGATIONS (cont'd) 


Juvenile Detention Home 
2625 Yale Street 

At a Special Meeting of Council on January 21, 1976, the City 
Manager was authorized to proceed with demolition of this building. 

The Mayor advised that he had received a delegation request 
from Mr. Wm. Dronsfield, representing Concerned Citizens for 
Hastings East, with respect to retention of the Juvenile Detention 
Home. 

MOVED by Aid. Bird, 
SECONDED by Aid. Boyce , 

THAT the delegation be heard. 


Mr. Dronsfield addressed Council and requested Council 
reconsider its decision to demolish the Juvenile Detention Home. 
He suggested this building could serve as a meeting place for 
senior citizens of the area, many of whom find Hastings Community 
Centre too far away to walk to. Also many children of the area do 
not use the Community Centre because of the dangers inherent in 
crossing Hastings Street. He stated the area from Victoria Drive 
to Renfrew, Hastings North to the Waterfront, which is zoned RS-1 
and is a multi-lingual community, is in great need of a community 
facility. 

He requested Council stop demolition of the building and 
hold public meetings in the area to obtain opinions and ideas from 
the residents on use of the building. He also suggested that 
Council use part of the P.N.E. rental funds to restore this building. 

The Mayor advised the delegation that the Park Board are 
currently holding meetings in the area to determine the recreational 
needs of the citizens and suggested that Mr. Dronsfield 's group 
meet with the Park Board to discuss their needs. 

MOVED by Aid. Volrich, 
SECONDED by Aid. Boyce, 

THAT the representation of the delegation be received. 


- CARRIED UNANIMOUSLY 


- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 10:45 p.m. 


* * * * * 


The foregoing are Minutes of the Regular Council meeting 
of January 27, 1976, adopted after amended on February 3, 
1976. 
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Manager's Report, January 23, 1976 (WORKS - 1] 

WORKS AND UTILITY MATTERS 
CITY ENGINEER'S REPORT 


RECOMMENDATIONS ; 

1. Watermain Installations - 1975 Capital Budge t 
The City Engineer reports as follows: 

"The following projects are scheduled for construction in the early part 
of 1976. 

PROJECT 518 

From 

6th Avenue 
Manitoba Street 

Quebec Street 

Estimated Cost: $51,000 


Street 

Quebec Street 
7th Avenue 

8th Avenue 


To 

8th Avenue 
Lane West of Main 
Street 

160 ft. east 


PROJECT 519 


6th Avenue Alberta Street Manitoba Street 

7th Avenue Alberta Street Columbia Street 

8th Avenue Alberta Street Columbia Street 

Estimated Cost: $52,000 


PROJECT 520 

4th Avenue Quebec Street Main Street 

5th Avenue Alberta Street Quebec Street 

Estimated Cost: $46,000 

All of the work is required to maintain fire protection. The mains to be 
replaced are small diameter old cast iron, whose flow capacity has been reduced 
due to tuberculation so they can no longer provide adequate flow for fire fighting. 


The total estimated cost for projects 518 to 520 is $149,000. Funds for this 
work are available from the 1975 Waterworks Capital Account 128/7905, 'Uncompleted 
Design - Unallocated'. 

I RECOMMEND that projects 518, 519, and 520 be approved and that the total 
required amount of $149,000 be appropriated for this work from the 1975 Waterworks 
Capital Account 128/7905, 'Uncompleted Design - Unallocated'." 

The City Manager RECOMMENDS that the foregoing be approved. 

2. Lease of C.P.R. Right-of-Way to City - Kerrisdale 
Beautif ication Project 

The City Engineer reports as follows: 

"Landscaping and development of the intersection of 41st Avenue and East 
and West Boulevards was included as part of the Kerrisdale Beautif ication. 
In the Council meeting of July 31, 1973, it was moved, 'THAT the Council 
proceed with Part A which is at City Cost', Part A being the portion of the 
improvement in the 41st Avenue and West Boulevard intersection. A portion 
of the landscaped area is situated within the C.P.R. right-of-way which the 
railway, through Marathon Realty, has agreed to lease to the City. The C.P.R. 
has forwarded the appropriate lease documents. 

Provision for rental, equivalent of taxes and continuing costs was proposed 
in a Council report dated April 9, 1973, which stated that these costs be 
borne by the City with funds being provided in the Engineering Department 
Budget. Council approved the recommendation of the City Engineer and Director 
of Planning on April 17, 1973. 

Cont'd . . . 
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Clause 2 Cont'd 

The proposed lease area is shown hatched on the attached plan. The terms 
of the lease propose that the agreement be on a year to year basis at an annual 
rental of $120 plus the equivalent of taxes (estimated at $1,200 on the basis 
of 1975 mill rates). The Acting Supervisor of Property and Insurance considers 
the terms of the lease to be reasonable. 

As a portion of the area forming the landscaping site is presently covered 
by another lease between the City and C.P.R. for parking along the right-of-way 
from 37th Avenue to 42nd Avenue, Marathon Realty has advised the City that the 
existing parking lease will have to be revised. They also wish to re-negotiate 
this lease, the terms of which will be the subject of a separate report. 

The City Engineer RECOMMENDS that: 

A. The proposed lease agreement for the landscaping site at the intersection 
of 41st Avenue and East and West Boulevards be approved; 

B. Authorization be given to: 

(i) include an amount covering rental and the equivalent of taxes in the 
annual Streets Maintenance Budget - Sundry Leases and Rentals. 

(ii) make provision for continuing maintenance costs in the annual Streets 
Maintenance Budget.'' 

C. The Director of Legal Services and City Engineer be authorized to sign a 
satisfactory agreement for the lease area on behai?f of the City." 

The City Manager REC0MI4ENDS that the above recommendations 
of the City Engineer be approved. 


INFORMATION : 

3 . Tender Awards 

The City Manager submits the following report of the City 
Engineer and Purchasing Agent: 

"In accordance with Council policy contracts for the following supplies 
were awarded by the City Manager/authorized City Officials: 

400 & 600 Amp D. C. Arc Welding Machines 

Cast Steel Trench Jacks 

De-icing Salt 

Ramming Type Compactors 

2-Way Mobile Radio Equipment 

2 & 3 Cubic Yard Refuse Containers 
Lumber 

Wheeled Loader 

3 Cubic Yard Street Sweepers - 3 wheel type 
Riding Rotary Mower 

Work Trailers 

1976 Envelope Requirements 

Automobiles 

14 H. P. Tractors & Attachments 

Copies of the details of these tender awards are attached." 

The City Manager submits the foregoing report of the City 
Engineer and Purchasing Agent for Council's INFORMATION. 
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Manager's Report, January 23, 1976 .... 

SOCIAL SERVICE & HEALTH MATTERS 


(SOCIALS - 1) 


RECOMMENDATION 


1 . Illegal Suites - Hardship Cases 

On December 16, 1975, City Council adopted a resolution 
instructing as follows: 

"THAT the City Manager review the feasibility of 
dealing with Illegal Suites - Hardship Cases 
administratively, with applicants having the 
right of appeal to Council, for report back at an 
early date . " 

The City Manager, after reviewing the policies and r)rocedures 
with respect to Hardship Applications, RECOMMENDS that City Council 
instruct the Director of Permits and Licenses to comply with the 
recommendations of the Hardship Committee with respect to Hardship 
Applications, but that in the event of a refusal, the applicants 
be advised that they have a right to appear before City Council. 


FOR COUNCIL ACT iOiM SEE PAGE(S)„Z2 
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BUILDING AND PLANNING MATTERS 

RECOMMENDATION 

1, Rezoning Applications: 

(a) West Side Hudson Street between 72nd Avenue 
and the Lane South of 73rd Avenue 

(b) Southwest Corner of 73rd Avenue and Hudson Street 

The Director of Planning reports as follows: 

"At a Public Hearing held on October 29, 1970, Council approved 
of certain rezoning proposals to rezone from (M-1) Industrial 
District to (C-2) Commercial District in the Marpole area between 
West 73rd Avenue and S.W. Marine Drive and between Oak Street and 
the lane west of Hudson Street (See Appendix A). Council also 
considered an application to rezone the area bounded by West 
72nd Avenue, the lane west of Hudson Street, West 73r*d Avenue and 
Oak Street whereby the lands be rezoned from (M-l) Industrial 
District to (RM-3) Multiple Dwelling District. The application 
was not approved and Council resolved the following: 

' That the Director of Planning report to Council on the 
feasibility of rezoning the West side of Hudson Street 
to (C-2) Commercial District and; 

Further that the Director of Planning report on the matter 
of providing a landscaped setback on the northern boundary 
of the (M-1) Industrial District adjacent to the (RM-3) 
Multiple Dwelling District.' 

An application by the Director of Planning was applied for on November 
5, 1970 to amend the Zoning and Development By-Law No. 3575 whereby 
the West side of Hudson Street between 72nd Avenue and the lane south 
of 73rd Avenue (Lots 1-9, Block 6; Lots 20-24, Block 2, All of D.L, 
318) be rezoned from an (M-l) Industrial District to a (C-2) Commer- 
cial District, (See Appendix B) . 

Mr. Harry Boyd applied on February 12, 1974 to amend the Zoning and 
Development By-Law No, 3575 whereby the southwest corner of 73rd 
Avenue and Hudson Street (Lots 21-23, Block 2, D,L, 318) (See 
Appendix B) be rezoned from an (M-l) Industrial District to a (C-2) 
Commercial District for the purpose of: 

'establishing a zoning schedule suitable for the current 
development of the property. • 

On February 2, 1973> the Technical Planning Board approved Development 
Permit Application No. 6IO7O to permit Mr. Boyd to construct a one- 
storey building to contain retail stores and offices as a conditional 
use in the (M-l) Industrial District. This structure has since been 
constructed. 

The remainder of the West side of Hudson Street between 72nd Avenue 
and 73r'd Avenue is developed with a lumber retail store and showroom, 
retail stores and some dwelling and housekeeping units. 


Continued on Page 2 
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The lands to the east are zoned (M-1) Industrial District and are 
developed with various industrial uses; to the north and west the 
lands are zoned (RM-3) Multiple Dwelling District and are developed 
mostly with apartment buildings with the occasional one and two- 
family dwelling and multiple conversion dwellings. The lands to the 
south are zoned (C-2) Commercial District. 

The department delayed reporting on these two applications due to the 
fact that the lands in question are developed except for one lot and 
also the question of the implications that the altered traffic pattern 
would have on the immediate area with the opening of the Art Laing 
Bridge to the south. The Planning Department is of the opinion that 
rezoning at this time to a (C-2) Commercial District may provide for 
significant redevelopment potential and could seriously affect the 
vitality of the nearby Granville and 70th suburban commercial district. 

Regarding the matter of providing a landscaped setback along the 
flankage of the industrial lands lying on the south side of West 72nd 
Avenue between the lane west of Hudson and Oak Street, this would, in 
our opinion, cause undue hardship to the owner as the subject lots 
have a frontage of 33 feet. Also, the majority of the said lots are 
developed industrially except for 3 lots, 2 of which are developed 
with homes and one a parking lot. 

Recommendation ; That both applications continue to be held until the 
Marpole Local Area Programme is in progress and the existing commercial 
policies are reworked and the appropriate roles for the Hudson-Ma rpole 
and Granville and 70th commercial districts are more clearly defined." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Director of Planning be approved. 


2. Cedar Cottage N.I, P. Appropriation: 

The Boat Day Care Centre, 2948 Victoria Drive 

The Director of Planning reports as follows: 


"One of the priorities of the Cedar Cottage Neighbourhood Improvement Program 
is to improve the social facilities in the area. To this end, Council has 
approved N.I. P. appropriation to improve Brant Villa Day Care Centre, _ 
Grandview Nursery School, Cedar Cottage Neighbourhood House, and to hire a 
consultant to study the needs of the Grandview Community Centre. 

On November 12, 1975, representatives of the Boat Day Care Centre made 
representation to the Cedar Cottage N.I. P. Committee requesting $9,579.81 
for improvements to the Day Care Centre grounds and indoor and outdoor 
equipment. 

Following discussion, the N.I. P. Committee agreed to recommend that $9,500 
be allocated to the Boat Day Care for improvements and equipment as outlined 
in Appendix 1 . 

This Day Care Centre is situated on three of eight lots at this location 
registered in the name of Vancouver School Board, (i.e. lots 9,10,11; Blk.168, 
D.L. 264). The current lease extends to April 22, 1978. 


Continued on Page 3, 
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The Director of Planning recommends: 

THAT Council authorize the appropriation of $9,500 from the Social 
Facilities Account of the Cedar Cottage Neighbourhood Improvement 
Program for improvements to the grounds and indoor and outdoor 
equipment for the Boat Day Care Centre as per Appendix 1; the 
amount not to exceed $9,500, but adjustments be permitted within 
that limit. Under N.I. P. the costs are shared as follows: 


C.M.H.C. = $4,750 
Province = $2,375 
City = $2,375." 

The City Manager RECOMMENDS that the report of the Director of Planning be 
approved. 

3. Development Permit Application No. 67969 - 

3135 West Broadway - Off-Street Parking Requirements 

City Council in April of 1975 received a complaint from Mr. & Mrs. Lorne Atkinson 
of the Ace Cycle Shop (copy attached). The complaint referred to the parking 
situation in the area of the 3100 block West Broadway, with particular reference 
to the El Matador Restaurant. 

The Director of Planning and the Director of Permits & Licences report as follows: 

"The El Matador Restaurant is located on the north side of West Broadway 
approximately mid block between Balaclava and Trutch Streets. 

History 

This building was originally used and occupied by an automotive dealer. 
In 1968 a development permit was issued permitting the use of one half 
of the building for the El Matador Restaurant. Then in 1969 a further 
development permit was granted for a limited period of time for the use 
of the total building for the restaurant. The off-street parking facilities 
provided at that time included 4 spaces on the restaurant site and an 
additional 7 spaces leased at the rear of an existing commercial building 
at 3105-21 West Broadway for a total of 11 spaces. The development required, 
according to the regulations of the Zoning and Development By-law, a total 
of 13 spaces. 

A later development permit #66489 permitted the retention of this use for 
a further period of time, expiring March 31, 1975 with the same parking 
provisions. During these limited periods of approval, it was suggested to 
the owners of the restaurant that they endeavour to obtain satisfactory 
permanent parking facilities in the area. They advised that they had made 
several efforts but were unable to find any other space for parking facilities. 

Subsequently in July of 1974 the City was advised that the 7 parking spaces 
on the neighbouring site at 3105-21 West Broadway were no longer available. 
The restaurant owners were advised in writing by the Department of Permits 
and Licences to provide the required off-street parking facilities elsewhere 
or to cease in the use of the premises. 

Then in August of 1974 they filed Development Permit Application #67969 to 
retain the restaurant use with only the 4 off-street parking spaces on the 
restaurant site. Since the filing of this Development Permit Application 
#67969, it has been determined that a lounge permit for the use of an 
approximate 950 square foot portion of the restaurant premises has been 
issued by the Liquor Administration Branch. This lounge permit was issued 
in October 1974 subsequent to a letter dated September 12, 1974, from 
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the Chairman of the Community Development Committee. Under the 
regulations of the Liquor Administration Branch, a lounge permit 
allows the sale of draft beer. No development permit application 
has ever been filed for the use of a portion of the restaurant 
for a lounge. 

Present Situation 

The complaint from Mr. & Mrs. Lorne Atkinson of the Ace Cyle Shop 
was submitted on April 10, 1975. 

Subsequently a meeting was held between representatives of the Planning 
Department and representatives from 12 businesses in the 3100 block West 
Broadway (60% of the total businesses in the block). The general parking 
problem in the immediate area was discussed, what the causes of this were 
and how merchants were affected by it. It was the general consensus that 
there was a shortage of parking in the area which was aggravated by several 
factors including some uses such as the lounge operation of the El Matador 
Restaurant. There was some disagreement, however, as to how much parking 
demand the restaurant actually caused. The restaurant owners felt that 
a good deal of their business was from people walking to it from the 
immediate residential area and that they contributed no more to the 
overall parking demand than many other businesses, such as the Hollywood 
Theatre which has no off-street parking facilities. Of the 12 representa- 
tives of the businesses in the block, 4 were opposed to any major parking 
relaxation because they felt that the present parking problem in the area 
has been caused, at least in part, by the present lounge operation of the 
El Matador Restaurant. 

In further discussions with merchants in the area, some merchants felt that 
the lounge operation of the El Matador was an imposition on their customers 
while others felt that the El Matador attracts customers to the area. 

A cursory parking check of the area indicates that the on street parking 
spaces in the 3000, 3100 and 3200 block West Broadway are heavily used 
during the day and evening, with the 3100 block appearing to have slightly 
higher usage than the other blocks. The off-street parking facilities 
in the area related to the other businesses appear to be under utilized. 

A plan submitted with the current development permit application indicates 
an area of approximately 5,000 sq. ft. for the restaurant and an assembly 
area of approximately 950 sq. ft. for the lounge. A recent inspection 
of the premises has determined that there are seating facilities for 90 
people in the restaurant and 56 people in the lounge. 

Summary of Required Parking 

The previous approval for the restaurant required 13 off-street parking 
spaces. A total of 11 spaces were provided. Of these, 4 were provided 
on the site and 7 at the rear of a neighbouring site. The development 
permits were issued on condition that these 11 spaces be provided and 
maintained. 

The premises as they are now being used (without the necessary permits) 
including the lounge would require 27 off-street parking spaces. 

Only 4 off-street parking spaces are now proposed. These spaces would be 
located at the rear of the site. 

Having regard to the complaints received from people in the area, the 
Director of Planning and Director of Permits & Licences do not recommend 
such a substantial relaxation of off-street parking requirements. 


Continued on Page 5. 
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There are several possible alternatives: 

1. The use of the premises could be reduced to fit the number of parking 
spaces available. This would mean elimination of the lounge and a 
reduction in the size of the restaurant from 5000 sq. ft. to 2600 sq. 
ft. (Such a reduction appears excessive.) 

2. The lounge could be closed and the existing restaurant approved with 

the provision of just 4 parking spaces (compared with 13 spaces required) 

3. The application could be approved with the provision of 4 parking 
spaces but with the hours of operation of the lounge limited to 
the evening. 

4. Both the lounge and the restaurant could be approved. (This is the 
other extreme from alternative 1.) 


The Director of Planning and the Director of Permits & Licences recommend 
that the Development Permit Application be approved according to alternative 
2 above for a period of time expiring December 31, 1977, subject to review 
at that time and subject to the following condition: 

1. The 4 off-street parking spaces at the rear of the site are to 
be maintained, including surfacing, during the limited period 
of approval expiring December 31, 1977. 


The City Manager RECOMMENDS that the report of the Director of Planning and the 
Director of Permits and Licences be approved. 

DELEGATION REQUEST: MESSRS. G. SC. BONNIS 

CONS IDERATION 

4. Imperial Oil Gas Station at 1407 East 41st Avenue 
Request to Convert to Self-Serve 

The Director of Planning reports as follows: 

"A letter dated 16th December 1975 addressed to the Mayor and 
Members of City Council has been received from Imperial Oil 
Limited (see Appendix 1) requesting that this gas station at 
1407 East 41st Avenue at Knight Street be permitted to con- 
vert to self-service. 

Imperial Oil Limited currently has 11 of the 40 or 27.5% of their gas 
stations in the City as self-service. It is now proposed to terminate 
the existing self-serve gas station at 2000 West Broadway at Maple Street 
and transfer the existing licence to 1407 East 41st Avenue. The number 
of Imperial Oil Limited self-service gas stations would remain unchanged, 
this exceeds the City Council's limitation of 15%. 

If this conversion is allowed, 1407 East 41st Avenue at Knight Street 
should be added to and 2000 West Broadway at Maple Street should be 
deleted from the list of permitted self-serve gas station locations 
in Schedule B of the Licence By-law controlling self-serve gas stations." 


The City Manager submits the foregoing report for the CONSIDERATION of City 
Council . 


DELEGATION REQUEST: Mr. S. A. Ruocco - Imperial Oil 

Continued on Page 6 . . 
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RECOMMENDATIONS 


FINMCE MATTERS 


Sinking Fund and Investment Matters, July, 1970 . 

The Board considered the following report of the Director of Finance 
respecting 

(a) Security transactions during the month of July, 1970 

(b) Summary of Securities held by the General and Capital Accounts 
as at July 31, 1971. 

GENERAL AND CAPITAL ACCOUNT TRANSACTIONS 


Type of Security 

Bank Deposit Receipts Purchased Maturity 

Da|te and Redeemed in July Date 

Ju|ly 2 Mercantile Bank of Canada July 31/70 

3 Royal Bank of Canada July 31/70 

10 Bank of British Columbia July 15/70 

21 Bank of Montreal July 27/70 


Maturity 


Term 

Yiel 

Va 1 ue 

Cost 

Days 

% 

$3,017,578.77 

$3,000,000 

29 

7.37 

1,005,408.22 

1,000,000 

28 

7.05 

1,000,941.78 

1,000,000 

5 

6.87 

1.201.331.51 

1,200,000 

6 

6.75 

$6,225,260.28 

$6,200,000 




Ju^y 2 

3 
3 
3 

6 
6 
6 
6 
6 
6 
6 
6 
6 
7 
7 
7 
7 
7 
7 
7 
8 
8 
8 
8 
8 
8 


it(i 


Bank Deposit Receipts Purchased for Redemption after July 31. 1970 

Mercantile Bank of Canada 

Imperial Commerce Bank 

Banque Canadienne Nationale 
II II II 

Bank of Montreal 
II 


II 
II 
II 
II 
II 
II 


Imperial Commerce Bank 
11 II II 

Toronto Dominion Bank 


II 
II 
It 


II 
■I 
II 


II 
II 
II 


Imperial Commerce Bank.-- 
II II II 


II 
■I 
II 
II 


II 
II 
II 
II 


Aug. 

31/70 

$2,024,246.58 

$2,000,000 

60 

7.37; 

Sept 

. 30/70 

4,072,175.34 

4,000,000 

89 

7.40 

Aug. 

14/70 

3,025,372.60 

3,000,000 

42 

7.35 

Aug. 

26/70 

1,010,873.97 

1,000,000 

54 • 

7.35 

Aug. 

24/70 

707,085.53 

700,000 

49 

7.54 

Sept 

. 3/70 

1,012,187.95 

1,000,000 

59 

7.54 

Sept 

. 15/70 

710,321.26 

700,000 

71 

7.58 

Stpt 

. 16/70 

507,495.89 

500,000 

72 

7.60 

Sept 

. 21/70 

812,826.30 

800,000 

77 

7.60 

Sept 

. 25/70 

711,899.23 

700,000 

81 

7.66 

Sept 

. 28/70 

1,322,917.04 

1,300,000 

84 

7.66 

Oct. 

1/70 

1,018,281.92 

1,000,000 

87 

7.67 

Oct. 

5/70 

509,636.03 

500,000 

91 

7.73 

Oct. 

15/70 

766,109.59 

750,000 

100 

7.84 

Oct. 

16/70 

510,819.45 

500,000 

101 

7.82 

Oct 26/70 

819,268.38 

800,000 

111 

7.92 

Oct. 

27/70 

1,024,425.21 

1,000,000 

112 

7.96 

Oct. 

30/70 

4,716,235.07 

4,600,000 

115 

8.02 

Nov. 

2/70 

256,465.75 

250,000 

118 

8.00 

Nov. 

16/70 

617,575.89 

600,000 

132 

8. 10 

Nov. 

13/70 

719,638.36 

700,000 

128 

8. no 

Nov. 

16/70 

823,056.00 

800,000 

131 

8.03 

Nov. 

23/70 

309,278.14 

300,000 

138 

8. 18 

Nov. 

26/70 

722,173.70 

700,000 

141 

8. 20 

Nov. 

27/70 

825,521.10 

800,000 

142 

S.20 

Nov. 

30/70 

3,097,726.03 

3,000,000 

145 

8.20 


$32,653,612.31 

$32,000,000 




*k kii-k-k-k-frk-k-k-k-k-kick-kick-irk-k 

SINKING FWJD TRANSACTIONS 


Type of 
Sfc-curity 
Bank Deposit Receipts 


Maturity 
Date 


Maturity 
Value 


Cost 


2 Mercantile Bank of Canada Sopt. 1/70 
9 Bank of Montreal Mar. 15/71 


$2,024,650.68 $2,000,000 
1,587,286.44 1,500,000 
$3,611 .,937. 12 $ 3 ,50 0,000 


Term 


61 
249 


Yield 

% 


7.375 
8.53 


. . . Cont ' d . 
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5 . Mohawk Gas Station at 2120 Grandview Highway 


The Director of Planning reports as follows: 

"By letter, undated but received in the City Clerk's 
office on 7th October 1975 (see Appendix I), Mr. Dahms 
H. Nicholson requests that his gas station at 2120 
Grandview Highway be permitted to convert to self serve. 

The conversion of this station to self serve was refused by City 
Council on July 22, 1975. This station is operated under the Mohawk 
brand name, and if permitted to convert to self serve would mean that 
a total of 3, or 43 percent, of Mohawk's 7 gas stations in the City 
would be self serve. Currently 2 out of 7, or 29% of Mohawk gas 
stations in the City are self serve. The principal reason for 
requesting a reconsideration of the refusal is that Mr. Nicholson is a 
independent businessman whose decision to convert to self serve was 
his own. 

If this conversion is allowed, 2120 Grandview Highway should be added 
to the list of permitted self serve gas station locations in Schedule B 
of the Licence By-law controlling self serve gas stations." 


The City Manager submits the foregoing report for the CONSIDERATION of City 
Council . 

DELEGATION REQUEST: Mr. Dahms H. Nicholson 


RECOMMENDATION 

6. Neighbourhood Improvement Program: Kitsilano 

Appropriation of Funds - Kitsilano Daycare Society 

The Director of Planning reports as follows: 

"On November 12, 1974, City Council approved the Neighbourhood 
Improvement Program Concept Plans for Cedar Cottage and Kitsilano, calling 
for the formation of Citizen Advisory Committees to share in the operation 
of the Neighbourhood Improvement Program. 

On October 29, 1975, the Kitsilano Citizens' Planning Committee and 
City staff of the Kitsilano Planning Office received an application 
from the Kitsilano Day Care Society for a grant from the Neighbourhood 
Improvement Program budget for Kitsilano. 

The Kitsilano Daycare Society operates in the basement of Kitsilano 
Neighbourhood House which is located at Vine Street and 7th Avenue. The 
Centre provides day-care service for 25 children who are three to five 
years old. 

The Day Care Society is requesting additional funds to cover the cost of 
items that their grant from the Department of Human Resources will not 
cover. Many of these items, such as washer, dryer and playground equip- 
ment are necessary to meet Provincial day-care licensing standards. 
The total amount requested of $8,190.00 (eight thousand one hundred and 
ninty dollars) is itemized in Appendix A attached to this report. 

As with other daycare services in Kitsilano which have received funds 
from the Neighbourhood Improvement Program, the Planning Department has 
felt that a two year commitment that the location will remain available 
for daycare is necessary. A letter has therefore been written by 
Kitsilano Neighbourhood House stating that they will continue to 
provide space for day-care for a further two years. This letter is 
attached as Appendix B. 
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The Kitsilano Planning Committee and the Local Area Planner have reviewed this 
proposal and recommended approval. Central Mortgage and Housing Corporation 
has also been informed of and concurred with this request. 

It is therefore, RECOMMENDED that: 

1. City Council approve the expenditure of up to $8,190 (eight thousand one 
hundred and ninty dollars) from the Kitsilano Neighbourhood Improvement 
Program budget for the purpose of bringing this facility up to the 
provincial day-care licensing standards. 
($2,047 City; $2,048 Province; $4,095 Federal)." 

The City Manager RECOMMENDS that the report of the Director of Planning 
be approved. 


7. Neighbourhood Improvement Program: Kitsilano 

Appropriation of Funds - Guild Montessori Daycare Centre 

The Director of Planning reports as follows: 

"On December 17, 1975, the Kitsilano Citizens' Planning Committee and City staff 
of the Kitsilano Planning Office received a request from the Guild Montessori 
Daycu. e for a grant from the Neighbourhood Improvement Program budget for 
Kitsilano. (The request is attached as Appendix A). 

The Guild Montessori Daycare Center serves 20 three to five year old children, 
most of whom live in Kitsilano. There are no outside play facilities on the 
daycare center site at present. There are also no children's play areas any- 
where nearby. 

The parents of the Guild Montessori Daycare are proposing to build a playground 
on the daycare center site which will be used by the children in the daycare 
during the day, and will be available to the children in the neighbourhood during 
the evenings and week-ends. Because of the anticipated use by children of all 
ages during the whole week, this playground has been designed to be extremely 
durable. It also includes slides and climbing apparatus which seem to be 
very popular with children (a small sketchof the proposed playground equip- 
ment is attached as Appendix B.) 

The Gu.ild Montessori Daycare is located on city-owned land which is leased 
until April 1978. If the City decides not to renew the lease on the land, 
all of this playground equipment, including the ferro-cement structure can be 
moved. If, for some reason, this Daycare Centre eventually closes, then the 
playground equipment will be turned over to the City and could easily be 
located on the park site at 7th and Arbutus. 

It is estimated that the proposed playground equipment will cost approximately 
$6,288 (as shown on Appendix C). This cost includes 2 man/months of free 
labour to be provided by the parents. It is possible that the final cost 
will be slightly less because the parents are trying to solicit donations of 
as much of the needed material as they can. However, since donations are 
always uncertain until the material is actually received, the budgeted, 
amount assumes no such donations. 

The Kitsilano Citizens' Planning Committee and the Local Area Planner reviewed 
this proposal and recommended approval of the request. Central Mortgage and 
Housing Corporation has been informed of and concurred with this request. 

It is therefore RECOMMENDED that: 

City Council approve tte expenditure of up to $7,038.00 (seven thousand and thirty 
eight dollars) ($3,51 »'llf^eral , .$1 .7^9.50 f>rovincia;, $1,759.50 City) from/, 
the Kitsilano Neighbourhood Improvement Program Daycare Facilities budget for the 
purpose of constructing a playground on the site of the Guild Montessori Daycare 
Centre at 2091 West 8th Ave. This playground is to be available for the use of 
the Daycare Center children during normal hours of operation and to the children 
living in the neighbourhood at all other times during the day. 

The City Manager RECOMMEMDS that the report of the Director of Planning be ■(Approved. 

fOR COilliCiL ACTiCN SEE miiS]lLli\„ 
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FIRE & TRAFFIC MATTERS 


CONSIDERATION 

1 . Chinese Cultural Centre Grant Request 
The City Engineer reports as follows: 

"In a letter dated January 8, 1976, (see attached) Mr. Gordon Mark 
of the Chinese Cultural Centre requests a grant to cover the costs of a parade 
planned for Saturday, January 31, 1976. The proposed parade will proceed along 
Pender Street from its assembly point at Carrall Street to dispersal at Gore 
Avenue, commencing at 11:00 A.M. and finishing at approximately 1:00 P.M. The 
parade operation does not necessitate a street closure, therefore does not 
require the approval of Council. Although transit service will be affected, 
B.C. Hydro has agreed to re-route its buses and the Police Department is pre- 
pared to provide special attention for this event. 

Since the Chinese Cultural Centre is a non-profit organization, it 
has requested that all costs of this parade be borne by the City, which is the 
purpose of this report. The estimated cost of the required temporary signing 
and barricading, as well as anticipated extra street cleaning, is $175. 

For Council's information, there is also another parade planned for 
this area on the following day, Sunday, February 1, 1976. Both parades are 
planned in celebration of the Chinese New Year. Since the two parades occur 
on the same weekend, temporary traffic controls will be in effect on both days. 
The estimated cost for the second parade is also $175, which will be borne by 
the Chinese Benevolent Association. 

Should Council decide in favor of Mr. Gordon Mark's request for free 
services, it is suggested that this be done in the form of a grant in order 
that funds be apportioned to the applicable appropriations. 

The Comptroller of Budgets advises that, if approved, the funding 
for this grant will be provided for in the 1976 budget. 

The City Manager submits the above report of the City Engineer for 
Council's CONSIDERATION. 


FOR COUN'CSL AQICM SEE ?AGE(S) .. iZS., 
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FINANCE MATTERS 


RE COmEN DAT I ON 

1 . By-law Enforcement Officer Study . 

The City Engineer and Chief Constable report as follows: 

At the August 13th, 1974 meeting, City Council requested that the 
Engineering Department and Police Department review and report on the use 
of civilian personnel for parking meter enforcement. Work on this study 
was begun Immediately, and culminated In a technical report (Parking Meter 
Enforcement Patrol) which Is on file In the office of the City Engineer. 
This report to Council summarizes the results of that technical study and 
recommends action on that matter. 

Parking meters were Introduced In the City of Vancouver to control the 
use of street space providing short-term parking; without such control, street 
space Is taken up predominantly by long term parkers. On-street parking Is 
the most convenient and desirable means of parking for most short-term needs, 
such as shopping, business, and entertainment. Without space for short*-term 
parking, many of the activities which are Important to the vitality and 
character of the downtown are discouraged. Metered curb space provides a 
substantial portion (10%) of all downtown spaces, and a much higher proportion 
of short-term spaces. Parking Meter Revenues are allocated first to expenses, 
then to traffic control devices, and finally to the Parking Sites Reserve Fund. 

Police Department staff carried out Initial surveys of the parking enforce- 
ment and violation rate In the downtown area. These surveys Indicated that 
during the day over half the metered spaces In the downtown are occupied 
Illegally by overparked cars. This arises from the limited resources which 
the Police Department Is able to apply to this problem. Only five Constables, 
with many other traffic and police duties to perform, are available to provide 
meter enforcement six days per week. Under current conditions, each meter would 
be checked only once In three days, on an average. 

Further work In the study examined the loss of short-term parking re- 
venue and stalls. Comparing actual meter revenue to theoretical meter revenue 
shows that about 37% of the total meter utilization Is not paid for, presumably 

as a result of overparklng. This Is an effective loss of about 900 short-term 
parking stalls; a loss equivalent to over half the parking available at the 
Pacific Centre Garage. The loss of potential meter revenue Is about $290,000 
per year. 

Obviously, not all Illegal parkers will be deterred by enforcement, nor 
can 100% of theoretical revenue be obtained. However, a substantial Improve- 
ment could be obtained by Improved enforcement. The study examines the extent 
to which enforcement can be Increased without an Increase In costs. 

Parking meters would generate an estimated additional $290,000/year if 
additional enforcement eliminated all violations. This is not realistic, 
but an additional $252,500 (5% violation rate) could be achieved; at these 
levels of enforcement and violation, a $14?,500 increase in the fine revenue is 
anticipated. (using the new $5 fine rate) 

Possible Meter By-Law Force 

Meter enforcement could be carried out by civilians using the Parking 
Meter By-Law, since it is not necessary under the Police Act to have this work 
done by a Police Constable. Elimination of meter duties from the police res- 
ponsibility would increase service in other police and traffic control areas. 
This would be very desirable. 
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Clause No. 1 Continued, 


An economic analysis shows that a check of parking meters on average 
every 3 meter intervals (i.e. a 1/2 hour meter every 90 minutes, 1 hour meter 
every 3 hours, etc.) could be carried out without net expenditure; the extra 
meter revenue would cover the cost of the meter patrol. It is assumed that 
fine revenue will not decrease (since enforcement will increase by a factor 
of about 10, it is more probable that fine revenue will increase). This requires 
a staff of 21 By-law Enforcement Officers (providing 17 officers on duty each 
day) and 2 supervisors providing coverage six days a week. Initially, ten of 
these positions could be classified as temporary until stabilization of the 
meter violation rate occurs. The following table shows the annual costs (1976) 
of such a scheme: 


Item 


Credit 


Debit 


1. Staff (including fringe benefits): 

21 By-law Enforcement Officers at p.g. 10 
1 Working Supervisor at p.g. 13 
1 Supervisor at p.g. 25 
Staff costs (annual) 

2. Transportation ($5,000 + $2,250 per year operating 

and maintenance cost) 

3. Office and Supply ($2,000 alterations + 

$3,000 furniture 


4. Uniform ($200 per year) 

5. Two way radios ($1,600) 

6. Extra Meter Revenue 

7. Extra fine revenue 

8. Totals 

9. Net Profit 

* denotes amortized rates 


$210,200 
$ 11,000 
$ 18,200 
$239,400 


$ 3,100* 

$ 900 * 

$ 3,600 

$ 5,000* 


$252,500 
?149,500 


$402,000 


$252,000 


includes the recent 
fine increase 


?150,000 


Classifications are still subject 
Annual costs of transportation, two way 
include amortization of capital at 10%. 


to review by the Director of Personnel, 
radios, office furniture and supplies 
(amounting to $50,000 in the first year) 


The Vancouver Municipal and Regional Employees ' Union have received a copy 
of this report. The Vancouver Policemen's Union has taken a position that they 
cannot agree in principle with a plan that takes away from police members a 
function that has been traditionally theirs. 


The Executive of the Force has taken the position that they are not prepared 
to place any additional Constables on this type of duty. They, the Executive of 
the Force, consider this type of duty to be a low priority item in the deployment 
of personnel . 

The Director of Finance advises if Council approves this report, that funds 
to set up the initial operation will be provided from parking meter tevenues and 
fine revenues, and that normal accounting procedures will be used to monitor, 
jointly with the City Engineer, changes in parking meter revenue and parking fines. 
Deficits, if any, in the initial years, will be provided frcxn the Parking Sites 
Reserve . 

The City Engineer and Chief Constable recommend: 

1. The following staff positions be created in the Engineering Department, 
subject to classification by the Director of Personnel Services: 
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Clause No. 1 Continued. 


21 By-law Enforcement Officers (P.G. 10, first step) $210,200 p. a. 
1 working supervisor (P.G. 13, mid step) $ 11,000 p. a. 

1 Supervisor (P.G. 25, first step) $ 18,200 p. a. 

10 of these positions should be established temporarily, with 
a report back after 3 months of operation to finalize the permanent 
staff level, based on the violation rate after the expanded 
enforcement program. 

An appropriate account structure be established in 1976 for the costs 
of the operation, assxmiing 9 months operation at a cost of $180,000. 

$50,000 be provided for initial expenses, from 1976 parking meter 
revenues, subject to a detailed report back from the City Engineer on 
the specific initial expenses. 

4. The current Police Parking Squad be retained to concentrate on non-meter 

police and traffic functions." 


The City Manager RECOMMENDS that the above report of the City Engineer 
and Chief Constable be approved. 


2 . Re By-law Enforcement Officers. 


The Director of Legal Services reports as follows: 

"The Vancouver Charter used to provide for the position of 
'special constable' as well as providing for the appointment 
of regular members of the Police Force. The special constable 
category applied to license inspectors and pound officers. 

This category was removed from the Charter with the enactment 
of the Police Act, and under that Act the equivalent is now 
called 'By-law Enforcement Officer'. The appointment of such 
people is vested in the Police Board which also has the 
authority to define their powers and duties. 

Because of this change, I believe we should request the Van- 
couver Police Board to appoint our Pound Officers as By-law 
Enforcement Officers so that they can carry out their 
regular duties in By-law enforcement. 

Accordingly I recommend that the Director of Legal Services, 
together with the Director of Permits and Licenses, apply to 
the Vancouver Police Board for the appointment of the several 
Pound Officers as By-law Enforcement Officers, and that a 
satisfactory resolution be passed by the Board so that these 
officers will possess the same powers as they possessed when 
they were special constables." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Director of Legal Services be approved by Council. 
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CONSIDERATIOH 

3 . Police Manual Personnel Data Processing System . 

The following resolution was approved by the Vancouver Police Board on 
December 18, 1975: 

"The Chief Constable advised that in December, 1973 the Patrol Division 
Information and Management Study had recommended that steps be taken to 
implement a system whereby information concerning special skills, 
linguistic abilities, etc. of members of the Force could be readily 
retrieved from the Personnel files. He said since that time, a number 
of manual retrieval systems had been examined and it appeared that the 
McBee Keyport Data Processing System would best meet the Department's 
needs until such time as computerized retrieval facilities became 
available. He stated the cost involved was approximately $1200 and provision 
would be made for purchase of the system in the 1976 Police Supplemental 
Estimates. He added, he was most anxious to implement the system as soon 
as possible, and requested the Board to ask City Council to consider 
approval of the expenditure of $1200 prior to approval of the 1976 Police 
Budget. 

' Moved 

THAT City Council be requested to consider authorizing the 
purchase of the McBee Keyport Data Processing System at 
an estimated cost of $1200 prior to approval of the 1976 
Police Budget. 

Carried*" 

The City Manager submits the foregoing resolution of the Vancouver 
Police Board to Council for CONSIDERATION. 


4 . Pacific National Exhibition and Sunday Sports By-law . 

The Director of Legal Services reports as follows: 

"The Directors of the Pacific National Exhibition have passed 
the following resolution: 

'That the Board of the Pacific National Exhibition request 
the City of Vancouver bylaw covering sports events on 
Sunday be amended to read the same as the Sunday enter- 
tainment bylaw.' [Removal of the 6.00 p.m. limitation.] 

City Council received a similar request in February, 1974, at 
which time I pointed out that a Charter amendment would be 
required. At the time the request came in it was too late 
to advance an amendment . 

At this moment in time I do not contemplate advancing any 
Charter amendments this year. In any event, it is still 
unknown as to when the Legislature will be called into 
session or whether there will even be time, before such 
session is called, to prepare and advance Charter amendments 
for such session. 

The request of the Pacific National Exhibition is submitted 
for Council consideration." 

The City Manager submits the foregoing report of the Director of 
Legal Services for the CONSIDERATION of Council. 
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5. Possibility of School Board and GVRD Brochure Inserts in 
city Tax Notice. 

The following report has been received from the Director of Finance. 

"The Head of Business Administration of the Vancouver School Board 
wrote to the City Clerk on December 18, 1975 regarding a meeting of Vancouver 
School Board on December 15, 1975. The letter is as follows: 

" RE: School Brochure Insert in City Tax Notice 

At a meeting of the Board held on December 15th, 
1975 the Board considered the matter of enclosing a 
brochure on school costs with the tax notice. The Board 
approved the following motion: 

THAT the City Clerk be notified that in 1976 
the Vancouver School Board wishes to include 
an insert in the tax notice. 

Would you kindly bring this request to the 
attention of Council . 

Mr. P. Hill, the Board's Head of Communications 
has been assigned the task of drafting a brochure for 
consideration by the Board. 

It is my recollection that when the Board made a 
similar request for 1975, Mr. P. Leckie had assigned an 
official to co-ordinate the preparation of the City tax 
notice inserts and requested that the school board 
representative discuss format, size, etc. with him. 
Would you advise me if the same procedure would be followed 
in 1976 and if so, the name of the City official so that 
Mr. Hill could discuss the matter with him early in 
January 1976." 

In addition, the City Clerk received the following letter relative 
to the wishes of the GVRD to include a brochure. 

"Dear Mr. Little, 

Three years ago the Greater Vancouver Regional District 
prepared a small pamphlet (copy enclosed) describing its 
role and functions . With the co-operation of municipalities 
in the region about 150,000 of the pamphlets were distrib- 
uted with 1973 tax notices, newsletters or through libraries 
and other public facilities. 

The GVRD has assumed additional responsibilities and 
functions in the last three years, but general public awareness 
of these responsibilities and functions is still lacking. 
The GVRD is proposing to print a new pamphlet, updated 
with new written material and pictures. It would likely be 
the same size as the 1973 pamphlet. We would again like to 
enlist the co-operation of the municipalities in distrib- 
uting the pamphlet, which we would have ready by early March. 

Could you let me know if your municipality will agree to 
distribute the pamphlet with your tax notices, or through 
some other means and, if so, how many copies you would need. 
Because there is some urgency in preparing the pamphlet I 
would appreciate it if you could put this matter before your 
council as soon as possible. 


6 


,41-T 

144 


Manager's Report, January 23, 1976 . . . (FINANCE - 6) 


Clause No. 5 Continued . 

If there is any further information I can provide, 
please don't hesitate to call. 


Yours sincerely. 


D.J. (Bud) Elsie" , 

The mechanics of mailing the tax bill are such that five pieces of 
paper can be involved. These are the main mailing envelope, the tax bill itself, 
a return envelope, a Homeowner Grant explanatory note required by the Provincial 
government, and one brochure. It is therefore not possible to have a City 
brochure, a separate School Board brochure and a separate GVRD brochure. Last 
year the preparation of the City's brochure was basically in the hands of the 
Mayor, the Chairman of the Finance Committee, and Mr. Ernie Fladell of the 
Social Planning Department. It is not known what procedure would be used this 
year or whether City Council will wish to include a brochure but it is assumed 
at this time that we will so wish. The requests of the School Board and the GVRD 
should therefore probably be referred to the Mayor, the Chairman of Finance, and 
Mr. Fladell to see if some of the School Board and GVRD's desires could be met by 
inclusion of School Board and GVRD information on the single City brochure. 
There is also a distinct possibility that notification of the new "911" 
emergency phone number will also be included on the brochure. I do not know 
at this time what information the School Board and GVRD would wish to put 
forward to the taxpayers." 

The City Manager submits the above report of the Director of Finance 
to Council for CONSIDERATION and suggests that Mr. Fladell contact 
the School Board and Mr. Elsie for the GVRD to determine what 
information it is that the School Board and GVRD wishes to provide 
to the taxpayers, following which he could consult with the Mayor 
and the Chairman of the Finance and Administration Committee to 
see if this could be co-ordinated with Council's submission to 
the taxpayers. 

NOTE: GVRD pamphlet referred to on file in City Clerk's office. 


INFORiyiATION 

6 . Various Claim Payments by Law Dept . 

The Director of Legal Services reports as follows: 

"This report covers claim payments through the Law 
Department between January 1, 197 5 and December 
31, 1975 in the range of dollar value between 
100.00 and 1,500.00. 

There were 41 claims paid in this range and these 
claims had a total value of $11,003.00. 

Of the 41 claims in this range only six exceed 
$500.00 and these six claims had a total value 
of $4,477.00." 

The City Manager submits the foregoing report for the INFORMATION of 
Council. 
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! CONSIDERATION 

I 7 . Legal Expenses: Inspector W. Baird and Constable D. G. Flye . 

The Director of Legal Services reports as follows: 

"The Secretary to the Vancouver Police Board has submitted the 
following report: 

'A letter was received from the Vancouver Policemen's 
Union enclosing an account in the amount of $229.55 sub- 
mitted by Mr. G. L. Murray, Q.C. for professional services 
rendered in representing Inspector W. Baird and Constable 
D. G. Flye at a Public Inquiry under Section 40 of the 
Police Act into the complaint of Mr. R. E. Reynolds. 

Moved: THAT the account submitted by Guild, Yule, Schmitt, 
Lane & Murray in the amount of $229.55 for professional 
services rendered by Mr. G. L. Murray, Q.C. in representing 
Inspector W. Baird and Constable D. G. Flye at a Public 
Inquiry under Section 40 of Police Act into the complaint 
of Mr. R. E. Reynolds, be referred to City Council with a 
recommendation for payment in accordance with Section 54 
of the Police Act.' 

Section 40 of the Police Act is a new section under which a 
citizen can request a hearing into allegations he may have 
against members of the Police Force. When such a request is 
made it must naturally be investigated because the Board is 
obliged to hold the hearing. The accused officers must be 
prepared to defend themselves if they dispute the allegations. 
Also, considerable staff time must be spent in investigation, 
preparing the case for the Board, arranging for the attendance 
of witnesses, etCo The constables' cost of defence is only 
one small item. A member of my department was also required 
to take part as Counsel to the Board. 

In this case full preparation was made, and the Board, all 
witnesses. Counsel, etc. convened at the appointed time and 
place. The complainant, although notified, failed to appear 
to substantiate the allegations. The Board therefore dismissed 
the complaints. 

The 'accused' of ficers ' legal expenses are submitted for Council' 
consideration as to payment. The amount seems reasonable to me. 

The City Manager submits the foregoing report for the CONSIDERATION 
of Council. 


8 . Appointment of External Auditors, 1976 . 
The Director of Finance reports as follows. 


"The matter of the appointment of external auditors of the City for the 

year 1976, pursuant to the provisions of the Vancouver Charter, is submitted 
for Council consideration. 

The City's present auditors, Thorne, Riddel 1 & Co., by letter dated 

January 15, 1976 applied for appointment as the City's auditors for the year 
1976 and have submitted information in support of their application. The 
letter is attached to this report. 
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Board of Administration, August 21, 1970 (FINANCE - 2) 

qiause No. 1 (Cont'd.) 


C EMETERY PERPETUAL MAINTENANCE FUNDS TRANSACTIONS 

Type of Maturity Maturity Term Yie 

P)^te S ecurity Date Value Price Cost Yrs/Mos Z 


Debenture Purchased 

July 9 City of Vancouver 

(Gov't Guaranteed) 

5 3/4% Mar. 15/75 $1.000.00 $85,25 $852.50 4/8 9.7 

*********** ********yc-Jt 
GENERAL AND CAPITAL 
SUMMARY OF SECURITIES HELD AS AT J . 31, 1970 
Tybe of Security Par or Maturity Value Cost or Book Value 


Short Term 


Bank Deposit Receipt - 

Purchased July, 1970 $32,653,612.31 $32,000,000.00 
Baink Deposit Receipt - 

Purchased April and June, 

1970 5.615,335.07 5,300,000.00 

$38,268,947.38 $37.300,000.00 


Sin 


Recommended by your Board that the report of the Director of Finance on 
king Fund and Investment Matters for July, 1970 be confirmed. 


Grants in Lieu of Taxes (Including Arrears) 
on Taxable Property - St. Vincent's Hospital 
and Mount Saint Joseph Hospital 

The Director of Finance reports as follows: 

"The City Charter provides only for exemption of property 
wholly in use for charitable purposes, school purposes, 
hospital purposes and religious purposes. 


Dealing with hospitals, there are several pieces of property 
on which taxes have actually been paid by six institutions 
and the two institutions above-mentioned have allowed their 
taxes to fall into arrears. These are properties which are 
not in use for hospital purposes, and are therefore taxable 
even though held by hospitals. Presumably, hospitals do have 
sources of funds, donated or otherwise, from which the six 
who have paid their taxes are able to meet the payment. It 
is noted from the letter that Mount St. Joseph does have 
'meager capital monies'. Possibly no restrictions apply to 
those funds and capital financing is available through the 
normal Regional Hospital District channels for other capital 
needs . 


Cont'd. 
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1 Clause No. 8 Continued. 

I The quoted fee of $57,500 represents an increase of 11. 6/^ over the 1975 audit 
fee, and has been based upon their best estimates of the time and cost of the 
audit procedure intended to be carried out in 1976. They have taken into 
consideration the policies of restraint adopted by City Council with respect 
to the anti-inflation program, and it is their understanding that the proposed 
increase in the 1976 audit fee falls within the limitations imposed upon 
professional fees and incomes under the Anti-inflation Act and Regulations 
issued by the Government of Canada. They emphasize that it is their intention 
to comply in all respects with the inflation control measures, and in the event 
that the estimated 10% increase in salaries, which is the major component of 
their increase, does not fully materialize, they will reduce their billing 
accordingly. 

If the City requests unforeseen work outside the audit program, then there may 
be some slight increase in fees. 

The appointment of auditors should be in the following form: 

That the firm of be appointed auditors 

for the City of Vancouver for the year 1976 at a fee of , in 

accordance with the terms as to scope and responsibility as set out in 
parts 1-4 inclusive of the report re audit of City's records, dated 
January 22, 1962, submitted by the Board of Administration and adopted by 
Council on January 23, 1962," 

1 

The City Manager submits the report of the Director of Finance for Council 
CONSIDERATION. 

(Copies of letter dated January 15, 1976 are circulated for the information 
of Council . ) 


REC0I4MENDATI0N 

9. Dental Plan - Vancouver Firefigh ters' Union. 

The Director of Legal Services reports as follows: 

"City Council at its meeting "In Camera" March 25th, 197 5 
approved memorandum of agreement pertaining to settlement of 
the 1975 Collective Agreement with the Vancouver Firefighters' 
Union. This agreement included authorization for a Dental 
Plan. A Dental Plan has been proposed by MSA satisfactory to 
the Director of Personnel Services. 


Recommendation 

The Director of Legal Services reconunends that the application 
and necessary agreements for a Dental Care Plan between the 
Medical Services Association and the City of Vancouver for the 
benefit of the Vancouver Firefighters' Union Local #18, Inter- 
national Association of Firefighters, be executed to the 
satisfaction of the Director of Legal Services." 

'j-'he City Manager RECOMMENDS that the foregoing recoinmendation of 
the Director of Legal Services be approved. 


FOR COUNCIL ACTiOH SEE T'hQl{S) J.L^.:.^l. 
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PERSONNEL MATTERS 


U7 


RECOmSNDATION 


1. Leave of Absence with Pay - Dr. Frederic Bass, 
Health Department 


The Medical Health Officer reports as follows: 


"Dr. Frederic Bass joined the Health Department in July 1975 to serve 
in the dual role of consultant in Preventive Medicine and Burrard Health Unit 
Medical Officer. Dr. Bass's expertise was recognized while he was on faculty 
at the University of Pennsylvania when he was asked to participate in a National 
Conference on Preventive Medicine early in 1975. This Conference, sponsored by 
the United States Government produced a most important series of recommendations 
addressed to government and agencies at all levels. Dr. Bass has since been 
asked to serve on a small Task Force to advise on implementation of these 
recommendations. It is anticipated that Dr. Bass's involvement in this activity 
will be of significant benefit to the Health Department and the preventive 
components in its present programs. 

The plan of the Task Force Chairman is to have three meetings in 1976, 
the first to take place February 4 - 6 in Bethesda, Maryland. Presumably, the 
other meetings will be of similar duration and at the same location. Dr. Bass's 
expenses will be covered by the Department of Health, Education and Welfare in 
Washington so the only cost to the City will be 4 days' leave of absence with 
pay (3 days meeting and 1 day travel) for each of the three meetings. 


Your Medical Health Officer recommends that: 

a) Dr. Frederic Bass be granted 4 days' leave of absence with pay 

to attend a Task Force on Preventive Medicine meeting in Bethesda, 
Maryland, from February 4 - 6, 1976, 

b) approval in advance be granted for up to 8 days' leave of absence 
with pay to allow Dr. Bass to attend a maximum of 2 additional 
Task Force meetings during 1976." 


The City Manager recommends Council approval of the Medical Health 
Officer's request. 
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PROPERTY MATTERS 


BECOWENDATION 


1. Sale of Lot 19, Block l8, D.L. 668-670, Plan 1369 

Situated North-west Corner of Inverness and 3'^th Avenue 

The Supervisor of Property and Insurance reports as follows: 

"On May 23, 1975, Council authorized the Supervisor of Property 
and Insurance to negotiate the sale of the northerly 16 feet of 
Lot 19, Block 18, D.L. 668-670, Plan 1369 , situated north-west 
corner of 37th Avenue and Inverness Street to the owner of 
abutting Lot 20. 

Negotiations have now been completed and the prospective purchaser 
has submitted an offer to purchase which the Supervisor of Property 
and Insurance considers fair and equitable. 

RECOMMENDED that the northerly 16 feet of Lot 19, (except the West 
2 feet established). Block 18, D.L. 668-670, Plan 1369 be sold to 
the owner of abutting lot 20 on the following conditions. 


- Sale price to be $2,300.00. 

- Consolidation of the 16 foot strip with Lot 20, Block 18, 
D.L. 668-670, Plan 1369; the City to prepare the deed, 
subdivision plans and pay the registration fees; any 
other documentation and/or fees required to complete the 
transaction to be the responsibility of the purchaser. 


FURTHER THAT 

The balance of Lot 19, to be dedicated for street purposes and the 
balance of the market value of the lot based on the 1971 value of 
$11,000.00 be charged to the City Engineer. These funds to be 
provided for in the Engineering Streets 1976 Capital Budget." 


The City Manager RECOMMENDS THAT the foregoing recommendation of the 
Supervisor of Property & Insurance be approved. 


2. Lease of Various Premises in the Dick Building 
-Lots of 1 & 2, Block 351, D.L. 526 - 1490 West 
Broadway 

The Supervisor of Property & Insurance reports as follows: 

"Reference is made to the City Manager's report of August 22nd, 1975, 
approved by Council August 26th, 1975, wherein the Acting Supervisor 
of Property & Insurance was authorized to offer leases to the indiv- 
idual tenants in the above-described City-owned building for a 
maximum period of ten (10) years. 

There are at present twelve tenants in the Dick Building and of 
these twelve, six tenants have indicated their desire to apply for 
term leases. The balance of the tenants will remain on month-to- 
month agreements. Rentals on both long term and month to month 
leases will be increased an average of 45%, this increase will 
bring the rentals in line with comparable properties in the area. 
Further, this increase will eliminate the need for a tax escalation 
clause and all the long term leases will be reviewed every 2h years. 


(1) Lessee: 


Leased Area: 
Term : 
Rent : 

Previous Rent 


Dr. P. Seifert (738-7434) 
Room #3 - 324 square feet 
2h years 

$1,656.00 per annum 
$1,140.00 per annum 
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(2) Lessee: 
Leased Area: 
Term: 

Rent : 

Previous Rent 

(3) Lessee: 
Leased Area: 
Term : 

Rent : 

Previous Rent; 
Rent Review: 
Cancellation : 


(4) Lessee: 

Leased Area: 

Term: 

Rent : 

Previous Rent; 
Rent Review : 
Cancellation : 


(5) Lessee: 

Leased Area: 

Term: 

Rent : 

Previous Rent; 
Rent Review : 
Cancellation : 


Adcom Research Limited 
Room #10 - 276 square feet 
2 years 

$1,296.00 per annum 
$900.00 per annum 

Second Church of Christ, Scientist 
1482 West Broadway 
10 years 

$4,098.00 per annum 
$2,820.00 per annum 
Each 2^5 year period 

One year's notice for essential civic purposes 
only. 

Sheesh Mahal Restaurants Limited 
1484 West Broadway 
10 years 

$10,782.00 per annum 
$7,440.00 per annum 
Each 2h year period 

One year's notice for essential civic purposes 
only. 

Pacific Candy Limited 
2506 Granville 
10 years 

$12,102.00 per annum 
$8,400.00 per annum 
Each 2h year period 

One year's notice for essential civic purposes 
only. 


(6) Lessee: Ewert Jewellers 

Leased Area: 2516 Granville Street 

Term: 10 years 

Rent: $3,768.00 per annum 

Previous Rent: $2,600.00 per annum 

Rent Review: Each 2% year period 

Cancellation: One year's notice for essential civic purposes 

only. 


In addition to the foregoing terms and conditions, all leases will 
include a clause that any tenant improvements or alterations will 
first be approved by the Supervisor of Property & Insurance. 

RECOMMENDED that the Supervisor of Property & Insurance be authoriz 
to request the Director of Legal Services to draw leases effective 
January 1st, 1976, for the foregoing premises and incorporate any 
additional conditions to protect the City's interest respecting 
this property." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Property & Insurance be approved. 
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3. Lease of Portion of Lot 12, False Creek, Plan 16OO3 
and Spur Track Agreement over Portion of Adjoining 
Road (Moberlv Street) 


The Supervisor of Property and Insurance and City Engineer report as follows: 

"Johnston Terminals Ltd. have a Spur Track into their praperty from the 
the C.P.R. , False Creek Branch, Right of Way. This Spur Track has been in 

existence for many years and while surveymq for tne False Creek 
Development it was found that a portion of the Spur Track is on City property 

and a portion on the dedicated road. The City property was acquired in a 

trade with the Crown (Provincial) and a check with the Province has shov-n 

they were not aware that this Spur was encroaching on the property. 

Johnston Terminals were also unaware the Spur line encroached and if they 

were required to move the tracks over so that they are entirely on their 

own pxoperty it would require the removal of a portion of one of their 

warehouse buildings. 

At this time the encroachment of the Spur Track onto City property is 
not a factor in the development of the property but as the elevation of 
the City property has been raised by filling, it does require additional 
costs for a retaining wall* 

Negotiations with Johnston Terminals Ltd. have produced the following: 

a. The City will lease the Spur Track encroachment over Lot 12 
to Johnston Terminals Ltd. for a term of 5 years commencing 
Jamuary 1, 1976. 

b. The lease will terminate if the Spur Track is removed at any 
time during the 5 year term. 

c. The rent on a portion of Lot 12 to be $10.00 per year. 

d. Johnston Terminals Ltd. to enter into an Encroachment Agreement 
with the City over a portion of the dedicated road to run 
concurrently with the adjoining lease. 

e. Johnston Terminals Ltd. to pay the City the svun of $3375*00 for 
additional costs incurred in constructing the retaining wall. 

f. Johnston Terminals Ltd. to pay the City the sum of $200.00 for 
costs of documentation and in lieu of an encroachment agreement fee. 

REX30MMENDED that a lease andEincroachment Agreementbe granted to Johnston 
Terminals Ltd. on the above tej-ms and conditions with the agreements to 
be drawn to the satisfaction of the Director of Legal Services." 

The City Manager RECOMMENDS that the foregoing recommendation of the Supervisor 
of Property and Insurance and City Engineer be approved. 
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The City Manager submits the following report of the Director 
of Permits and Licenses: 

On November 25, 1975, City Council resolved that the Director of " 
Permits and Licenses consult with Crown Counsel on the laying 
of charges against those establishments which violated the 
observance of Remembrance Day. 

The Director of Permits and Licenses reports as follows: - 

A. "Advertisements from the local newspapers were obtained which 
indicated that certain premises were to be open for business 
on Remembrance Day, November 11, 1975. The Managers of these 
businesses were interviewed with the following results: - 

6464 Eraser Street - Better Value Furniture 

The President and General Manager both refused to admit 
that the store was open on the 11th of November for business 
and stated that the matter had been referred to their 
Solicitor. 

220 S. W. Marine Drive - Lions Furniture Mart 

The President and General Manager both refused to admit 
that the store was open on the 11th of November for business 
and stated that the matter had been referred to their 
Solicitor. 

1148 West Georgia - Mainland Book Mart Ltd. 

The owner and Manager would not admit that the premises were 
open for business on November 11, 1975. 

1315 Venables Street - R. W. Enterprises Ltd. 

The Manager admitted that he did open his doors but did not 
conduct any business. 

1630 S. E. Marine Drive - Western Teak Interiors 

The Manager admitted being open for business on November 11, 
1975. 

Mr. M. Norris, Senior Crown Counsel has been consulted with 
respect to the evidence in the above cases and he is of the 
opinion that a charge may be laid against Western Teak 
Interiors and R. W. Enterprises Ltd. There is insufficient 
evidence, however, to proceed against the other three 
companies. 

B. It should be further noted that Section 279A(7) of the 
Vancouver City Charter states THAT: 

"Every shop shall be closed for business on the following 
days, that is to say: Christmas Day and the day immediately 
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following; New Year's Day; Good Friday; Dominion Day; 
Victoria Day; Labour Day; Remembrance Day; the birthday, 
or the day fixed by Proclamation of the Governor in Council 
for the celebration of the birthday, of the reigning 
sovereign; and any day fixed by the Parliament of the 
Dominion or appointed by Proclamation of the Governor in 
Council for a general fast or thanksgiving or as a 
holiday of general application throughout the Dominion; 
and any day appointed by Proclamation or Order of the 
Lieutenant-Governor in Council or the City Council as 
a holiday. 1957, c. 85, s. 17." 


In past years the nximber of businesses which stayed open 
on those days prohibited by the Charter have been few. 
Today there is a major trend to staying open on these days 
and to very prominently advertise the fact. 

In addition to the review requested by Council concerning 
Remembrance Day, a survey of twelve premises was carried 
out on Boxing Day, December 26th. The information was again 
obtained from advertisements but all premises which did 
advertise were not inspected. All of the twelve premises 
inspected were found to be open and carrying on their 
business . 

2550 East Hastings Street - Fedco (Department Store) 
166 West Hastings Street - Murray Goldman (Clothing) 
600 Granville Street - Fairweather (Clothing) 
996 Homer Street - The Warehouse (Furniture) 
6464 Fraser Street - Better Value Furniture 
4678 Main Street - Gill's Furniture 

1503 Kingsway - Four Seasons Leisure World (Sporting Goods) 
100 S. W. Marine Drive - The Warehouse (Furniture) 
220 S. W. Marine Drive - Lions Furniture Mart 
350 S. E. Marine Drive - Wosks (Furniture) 

1630 S. E. Marine Drive - Western Teak Interiors (Furniture) 
2674 West 4th Avenue - Fedco Drugs Ltd. (Dept. Store Operations) 

Mr. M. Norris, Senior Crown Counsel was again consulted with 
respect to the evidence obtained on the stores that were 
open on December 26, 1975, and, after Certificates of In- 
corporation of the various limited companies are obtained 
from Victoria, is prepared to lay charges. 


It is apparent that all of the businesses noted in A and B 
above showed an intent to violate Section 279A(7) of the 
Vancouver City Charter. The penalty for a violation of the 
Vancouver City Charter is contained in the Fine & Penalty 
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Bylaw No. 3404, and sets a maximum fine of $100.00 with no 
minimum. Since all companies concerned, either demonstrated 
an intent, or in fact did violate the provisions of the 
Charter, but as the maximum penalty for conviction is so 
minor. Council may wish to consider either laying charges 
against . those companies which can be accepted by the Senior 
Crown Counsel, or alternatively, of having all companies 
appear before Council to explain their actions." 


The City Manager submits the foregoing report of the Director 
! of Permits and Licenses for the CONSIDERATION of Council. 


FOR 


COUNGl AaiO^ SEE 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


January 8, 1976 


A meeting of the Standing Committee of Council on 
Community Services was held in the No. 1 Committee Room, 
third floor, City Hall on Thursday, January 8, 1976 at 
approximately 3:30 p.m. 

PRESENT: Alderman Rankin, Chairman 

Alderman Boyce 
Alderman Sweeney 

ABSENT ; Alderman Marzari 

Alderman Volrich 

COMMITTEE 

CLERK: H. Dickson 


RECOMMENDATION 


1. Liquor Permit Application - 

339 West Pender Street (B.J's Club) 

The Committee had before it for consideration a 
Manager's report dated December 30, 1975 (circulated) on 
the application of Mr. B. J. Tipper and Mr. J. G. Wolfe 
for Development Permit No. 721^3 to use the westerly 2,500 
sq. ft. portion of the basement of this building as a 
cabaret with a maximum seating capacity of 144 persons. 

Following discussion it was 

RECOMMENDED 

THAT Council approve the application of Mr. B. J. 
Tipper and Mr. J. G. Wolfe for Development Permit 
No. 72183 to use a portion of the basement of the 
building at 339 West Pender Street as a cabaret. 


2. Liquor Permit Application - 

860 Denman Street (Tiffany's) 

The Committee had before it for consideration a 
Manager's report dated December 30, 1975 (circulated) on 
the application of Mr. C. Hawes for Tiffany's for Develop- 
ment Permit No. 71956 to alter and use the cellar and a 
19' by 53' area in the south-east portion of the main 
floor of 860 Denman Street as a cabaret/restaurant with 
a maximum seating capacity of 91 persons. 

Following discussion it was 

RECOMMENDED 

THAT Council approve the application of Mr. C. 
Hawes for Development Permit No. 71956 to use 
a portion of the cellar and a 19' by 53' area in 
in the south-east portion of the main floor of 
860 Denman Street as a cabaret/restaurant. 
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3. Liquor Permit Application - 

1013 Burrard Street (Good Time Charlie) 

The Committee had before it for consideration a 
Manager's report dated December 30, 1975 (circulated) on 
the application of Lisogar Construction for Good Time 
Charlie for Development Permit No. 71974 to use a portion 
of the basement of this existing hotel complex as a cabaret 
with a maximimi seating capacity of 300 persons. 

Following discussion it was 

RECOMVIENDED 

THAT Council approve the application of Lisogar 
Construction for Development Permit No. 71974 to 
use a portion of the basement of the existing 
hotel complex at 1015 Burrard Street as a cabaret. 


The meeting adjourned at approximately 3:40 p.m. 


FOR COUNCIL ACTiOH SEE PAGE(S).//Z 
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Clause No. 2 (Cont'd.) 

The City is requested from time to time by various institutions 
to forego payment of taxes and other levies made in accordance 
with the City Charter and By-laws and in order to regularize 
the situation. Council set a policy that requests for financial 
aid should not be based on the City foregoing lawful City 
levies, but should take the form of a request for a grant, 
based on the organization's total financial position and under 
the City's normal grant procedure. There is only one exception 
to this and that is where new construction for a charitable 
purpose is done under conditions whereby the property will be 
exempt on the next or a following Assessment Roll a grant in 
lieu of taxes is given to cover taxes for the period from the 
date of the first building inspection until the year when the 
property is exempt from taxes on the Assessment Roll. 

The two requests dealt with in this report are for taxes law- 
fully levied by the City and under Council policy would be 
dealt with as a request for a grant for overall financial 
assistance. As B.C.H.I.S. and the Regional Hospital District 
carry responsibility for hospitalization, the City would not 
likely expect to give grants for hospital purposes, and would 
expect hospitals to pay all legally imposed City levies. 

It is pointed out that grants in lieu of taxes include school 
taxes, hospital taxes and the small Municipal Finance Authority 
levy, in addition to the general levy, yet the grant all comes 
from the general levy. 

The situation of taxes on property held for Hospital expansion 
purposes has been recognized by a 1970 amendment to the Regional 
Hospital District Act. Under this amendment, land held by a 
Hospital District , (providing the District declares that the 
land will be used for a hospital project at some future time) 
is not subject to real property taxation. 

As Hospital expansion now comes under the Regional Hospital 
Districts, it appears that the amendment gives an orderly 
procedure for recognizing future land needs for this purpose 
and provides for the matter of tax relief of land recognized 
by the District as suitable and needed for a hospital expansion 
program . 

Council is advised that the funds provided in the 1970 budget 
for grants in lieu of taxes are already fully committed and 
the requests herein could not be met without provision of funds 
from Contingency Reserve, if any. The two requests total to 
$24,992.02 plus interest on arrears from January 1, 1970. 

Recommended that St. Vincent's and Mount St. Joseph Hospitals 
be advised that they have a remedy under Section 20A of the 
Regional Hospital District Act to avoid taxation on land held 
for expansion. This would be done in co-operation with the 
Regional Hospital District whereby the land would be held by 
the District and be declared by the District as intended to 
be used for hospital purposes at a future time." 

Your Board concurs in the recommendation of the Director of 

Finance . 

(Copies of the letters from the two hospitals are circulated 
for Council information.) 


DELEGATION REQUESTS - ST. VINCENT'S HOSPITAL 

MOUNT ST. JOSEPH HOSPITAL 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


I 


JANUARY 15, 1976 


A meeting of the Standing Committee of Council on Planning and 
Development was held on Thursday, January 15, 1976, in the No. 1 
Committee Room, Third Floor, City Hall, at approximately 3:30 P.M. 


PRESENT 


ABSENT 


ALSO PRESENT 


COMMITTEE CLERK 


Alderman Bowers, Chairman 
Alderman Bird 
Alderman Harcourt 
Alderman Kennedy 

Alderman Cowie (Leave of Absence) 
Alderman Boyce 
M , L . .Cross 


INFORMATION 

1. Development Permit Application No. 71859 - 

Vancouver Community College, 2780 East Broadway 

Messrs, H, Pankratz, L, Berg and R, Howard (Architect), represent- 
ing the Vancouver Community College, were present for the discussion. 

The Chairman advised that he understood the College has revised 
their proposal to include three floors of parking with the structure 
being built so as to enable two additional floors to be added. The 
option that the Provincial Government has on the property expires 
on 22nd January 1976 and some decision needs to be made. It would 
be helpful to know if the College could proceed subject to certain 
conditions , 

Mr, A, Floyd, Group Leader - Development Permit Group, submitted an 
information memorandum to the members of the Committee (copy 
circulated) outlining the history of the Development Permit Applica- 
tion, reporting on the public meeting requested by the citizens of 
the area and advising that revised drawings had been received but 
had not been fully processed, 

Mr, Spaxraan, Director of Planning, advised that Council had in- 
structed him to process the Development Permit Application subject 
to the facility containing a parking structure to provide 350 cars, 
and this instruction is being carried out. He would like the 
opportunity of discussing the area's concerns regarding traffic 
with the Engineering Department, Even if a verbal commitment 
could be given, the development permit could not be issued imme- 
diately. 

The Chairman advised that the report of the Committee would be 
going to Council on 27th January 1976, and if the people in the 
area wanted to appear, they should contact the City Clerk 's 
office . 

RESOLVED 

THAT the verbal report of the Director of Planning 
be received . 


Continued on Page 2, 
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2 . Monthly Status of Rezoning Applications 

The Committee considered the monthly status report on rezoning 
applications submitted by the Director of Planning (on file in 
the City Clerk's office) and after discussion 

RESOLVED 

THAT the report be received. 


3 . Consultant's Report on the Economics of Conversion Housing 

The Committee considered a report (on file in the City Clerk's 
office) of the City Manager dated 31st December 1975. 

Mr. D. Janczewski, Planning Department, advised that Western 
Realesearch had been retained to complete an analysis of the 
economics of conversion- type houses in order to understand more 
fully some of the arguments being put forward for rezoning to 
higher density and redevelopment in the RS-2 and RT-2 zoned areas 
of the City, as well as obtaining a better understanding of the 
investment economics in dwellings before firm recommendations could 
be made on stability versus change in local areas. The RS-2 and 
RT-2 zones of Kitsilano were concentrated on but the results are 
considered to be relevant to other conversion districts of the 
City. The analysis showed that the continued existence of con- 
version zones is sound from an economic and investment point of 
view. Conversion zones also provide more opportunities for lower 
cost housing. 

RESOLVED 

THAT the report of the City Manager dated 31st December 
1975 be received. 


4. Development Permit Application No. 72320 - 

North Ft. of Bute Street - Gulf Oil Canada Ltd , 

The Committee considered a report of the City Manager dated 5th 
January 1976 (copy on file in the City Clerk's office) wherein 
the Director of Planning advised that he had received a Develop- 
ment Permit Application to retain a temporary office building at 
the above location for a further period of time. The report also 
states that the Corporate Manager of Gulf Oil Canada Ltd . has 
indicated that the Company will terminate and vacate its land 
operation at the foot of Bute Street by September 1976. The 
Development Permit Application is being processed and the Director 
of Planning is prepared to approve it for a limited period of time 
expiring 1st October 1976. 

RESOLVED 

THAT the report of the City Manager dated 5th January 
1976 be received . 


RECOMMENDATION 

5 . Mount Pleasant - N.I. P. - Alteration of Boundary 

The Committee considered a report of the City Manager dated 29th 
December 1975 (copy circulated) wherein the Director of Planning 
advises that the existing area of the Mount Pleasant Neighbourhood 
Improvement Programme may not be eligible for assistance under 
two of the guidelines established for the 1975 Neighbourhood 
provement Programmes: 


Continued on Page 3 . 
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Clause No. 5 Continued 

a) The area is stable in terms of density and 
land use; and 

b) The minimum level of Federal contributions 

for an NIP project shall be one hundred dollars 
($100) per resident. 

As the existing Mount Pleasant N.I. P. area would not be stable 
because only 35 - 40% is currently developed to the RM-3 permitted 
density and also contains a population of 11,600, requiring a 
Federal contribution of $1,160,000.00, the Director of Planning 
recommended that the area of the Mount Pleasant N.I. P. be reduced 
to a smaller, more stable area containing 7,500 people. 

Discussions ensued as to whether R.R.A.P. funds were available 
for the area which it is proposed to delete from the N.I. P. area 
and a motion that Council request Central Mortgage & Housing 
Corporation to make R.R.A.P. money available in the excluded por- 
tion of the Mount Pleasant N.I. P. area was put and deferred. 

RECOMMENDED 

A. THAT the boundaries of the Mount Pleasant N.I. P. 
area be altered to include the area bounded by 
Broadway, Clark/Knight and Kingsway. 

B. THAT the motion regarding Council requesting 
Central Mortgage & Housing Corporation to make 
R.R.A.P. money available in the excluded portion 
of the Mount Pleasant N.I. P. area be deferred to 
a future meeting of the Committee at which time 
discussions can take place on possible long term 
implications . 


INFORMATION 

6 , Waterfront Planning Study - Progress Report 

Mr. R. Spaxman, Director of Planning, advised that over a year ago 
the Greater Vancouver Regional District deferred consideration of 
the third reading of the City's application to amend the designa- 
tion of the Burrard Inlet waterfront in the Regional Plan to Urban 
in order that the City could bring in a local zoning by-law change 
which would contain some of the G.V.R.D. concerns. When the "R . C. 
Mann report" was completed, some major influences (i.e. National 
Harbours Board, C.P. Rail and Vancouver Port Authority) expressed 
concerns . The Mayor and the City Manager met with the Port 
Authority and National Harbours Board. The Director of Planning 
was instructed to meet with a Working Committee of representatives 
of the Ministry of State for Urban Affairs, National Harbours Board 
Port Authority, C.P. Rail, Marathon Realty, Bureau of Transit and 
Greater Vancouver Regional District to establish a working relation- 
ship to alleviate the objections of the various agencies. 

The Working Committee have produced a report containing revised 
policy guidelines for a new by-law which will be presented shortly 
to the Parent Committee and subsequently to the Standing Committee 
on Planning and Development in February. 

The City will then prepare a local zoning by-law amendment. It is 
expected the G.V.R.D. will give third reading to the City's applica- 
tion to amend the Regional Plan in May 1976. 

RESOLVED 

THAT the verbal progress report by the Director of 
Planning be received . 


The meeting adjourned at 4:45 P.M. 


FOR COUNCIL ACTIOW SEE PAQl(S)Ml 
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REPORT TO COUNCIL 
OFFICIAL TRAFFIC COMMISSION 



JANUARY 14, 1976 


A meeting of the Official Traffic Commission was held on Wednesday, 
January 14, 1976, in the No. 1 Committee Room, Third Floor, City 
Hall, at approximately 7:30 P.M. 


PRESENT : Alderman Bird, Chairman 
Alderman Marzari 
Mr. J. Moodie, for City Manager 
Ms. B. McKinley, Vancouver Safety Council 
Dr. N. Divinsky, Vancouver School Board 
Insp. J. S, Robertson, Vancouver Police Department 
Mr. R. Gascoyne, Asst. City Engineer - Traffic 

ALSO PRESENT : Mrs. E. Robinson, Vancouver Parent-Teacher Council 

Staff Sgt . N. A. Campbell, Vancouver Police Dept. 
Mr. J. McLewin, Engineering Department 
Mr. E. R. Thompson, B.C. Hydro & Power Authority 


CLERK: G. Bard en 


1 . Adoption of Minutes 


The minutes of 1st October 1975 were approved. 


2. Chairman - 1976 


At a meeting of the Vancouver City Council held on 6th January 1976, 
Alderman Bird yias appointed Chairman of the Official Traffic Com- 
mission and Alderman Marzari as Council Representative for 1976. 


INFORMATION 


3 . Request for Barrier Median on 72nd Avenue at Osier Street 

The Commission had for consideration a report dated 29th December 
1975 from the City Engineer (copy circulated) recommending that 
the overall traffic arrangements in the area of 72nd Avenue and 
Osier Street remain as there are. A study of the area was completed 
by the Engineer in response to a request for barrier median on 72nd 
Avenue across Osier Street to discourage through use of Osier Street 
by non-residential motorists. 

The Engineer advised that generally, installation of these median 
barriers will cause serious delays to emergency vehicles such 
as fire, police and ambulance, and increase travel distance for 
delivery-type vehicles and residential motorists. Also, it can be 
a traffic hazard, especially when there are snow conditions. 

Mr. E. Ruddell, Mar pole-Oakridge Area Council, suggested that the 
2-way stop sign on Osier and 72nd Avenue be reversed with the stop 
sign on 72nd Avenue. This would influence heavy traffic to use 
another route. 

The City Engineer stated a stop sign will be installed on 71st at 
Osier and this should be reviewed in six months to see if it has 
a deterent effect on traffic using Osier Street. Mr. Ruddell re- 
quested that the study be carried out in the afternoon rather than 
peak traffic periods as heavy truck traffic generally travels in 
non-peak periods. It was also suggested that the Engineer investi- 
gate the installation of "trucks prohibited" signs at Osier and 
Hudson Streets on S.W. Marine Drive. The Engineer agreed to do this. 


Continued on Page 2 
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Clause No. 3 Continued 

Following further discussion, it was 

RESOLVED 

THAT the traffic arrangements in the area of 72nd and 
Osier Street remain as they are and a review be carried 
out in six months by the City Engineer. 


RECOMMENDATION 

4. Request for Pedestrian Crossing Facilities on Granville 
Street in the Vicinity of 72nd Avenue 

The Commission had for consideration a report dated 7th January 
1976 from the City Engineer (copy circulated) in response to a 
petition with some 45 signatures from the residents of Kiwanis 
Manor, 8790 S.W. Marine Drive, requesting a pedestrian overpass 
or pedestrian signal at the intersection of Granville Street 
and 72nd Avenue. 

Following discussion, it was 

RECOMMENDED 

A. THAT a pedestrian crosswalk with internally illuminated 
signs and flashers be established along Granville 
Street at approximately mid-block 71st and 72nd Avenue. 

B. THAT the $6000.00 funds required for this work be pro- 
vided, in advance, from the 1976 Traffic Signal Program 
using the Traffic Control Reserve. 


5 . Pedestrian Signal Request - Cordova Street and Jackson Avenue 

The Commission had for consideration a report dated 29th December 
1975 from the City Engineer (copy circulated), in response to letters 
from many groups and associations requesting the installation of a 
pedestrian signal at the intersection of Cordova Street and Jackson 
Avenue . 

Ms. Jean Swanson, Secretary - Downtown Eastside Residents Association, 
advised that she attends many meetings of associations and groups 
in this area each week and that most people attending are elderly 
residents of the area. Also, there are many handicapped people. 
They always ask what can be done about getting across Cordova Street. 
Ms. Swanson stated it is almost impossible for a young person to 
get across during peak traffic periods as there are virtually no 
breaks in the traffic. 

It was suggested that the situation be reviewed one month after 
installation of the light at Gore and Cordova which will be recom- 
mended in the 1976 Traffic Signal Program; however, some members 
felt something should be done immediately to alleviate the situation, 
such as installation of crosswalks. The Engineer suggested that 
restricted parking would help alleviate a problem of vision at the 
corner of Cordova Street and Jackson Avenue. 


Continued on Page 3 . 
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Clause No. 5 Continued 


Following further discussion, it was 
RECOMMENDED 

A. THAT a painted crosswalk with an internally illumi- 
nated overhead crosswalk sign and amber flasher be 
installed on Cordova Street in the vicinity of 
Jackson Avenue. 

B. THAT restricted parking on the approach to the 
intersection of Cordova Street and Jackson Avenue 
be approved . 

C. THAT the police be requested to increase patrol 
and enforcement of the speed limit along Cordova 
Street . 

D. THAT funds in the amount of $4500.00 be approved 
in advance of the 1976 Budget, using the Traffic 
Control Reserve fund for this work. 

The City Engineer was also requested to have the crosswalk lines 
painted at Dunlevy and Cordova Streets. 


6 . Signal Request at Commercial Drive and Napier Street 

The Commission had for information a report dated 29th December 
1975 from the City Engineer (copy circulated) in response to a 
letter from the Britannia Community Service Centre requesting 
pedestrian signals at the following locations: 

a) Commercial Drive and Napier Street 

b) Victoria Drive and Venables Street 

The Engineer noted that a push button traffic signal is now in 
operation at Venables Street and Victoria Drive. 

The Engineer reported that investigation of the Commercial Drive 
and Napier Street has concluded that a pedestrian activated signal 
is warranted at the intersection of Napier Street and Commercial 
Drive. Accordingly, this proposal for a pedestrian signal will be 
included in the 1976 Signal Program which will be submitted to 
the Commission shortly for approval. 

The Commission felt more immediate action should be taken on 
installation of a pedestrian activated signal at Napier and 
Commercial Drive and it was 

RECOMMENDED 

THAT an amount of $10,000.00 be approved in advance of 
the 1976 Budget for installation of a pedestrian acti- 
vated traffic signal at Napier and Commercial, using 
Traffic Control Reserve funds. 


7. Pedestrian Crossing Situation on Rupert Street 
Between 3rd and 5th Avenues , 


The Commission had for consideration a report dated 7th January 
1976 from the City Engineer (copy circulated) in response to a 
petition containing about 300 names from residents regarding the 
lack of traffic control systems along Rupert Street. 

The particular concern is for improved protection for those 
pedestrians crossing this roadway between 3rd and bth Avenues. 


Continued on Page 4. 
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Clause No. 7 Continued 

During discussion, it was reported by the Engineer that a meeting 
had been held with representatives of Beulah Gardens Senior 
Citizens Home on Friday, 9th January 1976, It was pointed out at 
the meeting of the Beulah Gardens representatives that street 
illumination should be increased at the crest of the hill and that 
an additional bus stop should be located on Rupert Street at the 
Senior Citizens Home, 

Following further discussion, it was 

RECOMMENDED 

A, THAT the traffic control arrangements in the area 
remain as they presently exist. 

B, THAT street illumination be increased in the area 

of the crosswalk at Beulah Gardens on Rupert Street , 

C, THAT one additional bus stop be located on Rupert 
Street at the Senior Citizens Home. 


INFORMATION 

8 . Bus Stops at 49th Avenue in the Vicinity of Killarney 

On 21st October 1975, City Council deferred the Commission's recom- 
mendation that the bus stop remain unchanged on 49th Avenue in the 
vicinity of Killarney Street pending a meeting with residents in 
the area. 

Alderman Marzari reported that she had attended a meeting of 
residents in the area. It was explained that the pedestrian 
signal light at 49th and Killarney will enable people to get 
across to the bus stop and that it i? close enough to the library 
to walk the short distance and this was agreeable to residents at 
the meeting. 

Following discussion, it was 
RESOLVED 

THAT an additional bus stop not be established on 
49th Avenue in the vicinity of Killarney Street, 


NEW BUSINESS 

9, Request for Installation of Patrol Activated Light 
On 12th Avenue and St, George Street Intersection 

Dr , N. Divinsky advised that a request had been forwarded by the 
School Board from the Principal and Parent Committee at Nightin- 
gale School to have a patrol activated light installed on 12th 
Avenue at St, George Street, The concern has been that in the 
past two years traffic has increased on 12th Avenue to the extent 
that the task of controlling this corner by a student patrol has 
become almost impossible. It was 

RESOLVED 

THAT this matter be referred to the City Engineer 
for investigation and report. 


Continued on Page 5. 
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UNFINISHED BUSINESS 

10. Traffic Safety Education 

It was noted that the following reports had been circulated 
to Commission members on 3rd December 1975: 

A brief report on the present status of S.P.A.R.C. 's 
identification for disabled drivers project, 

A report from the Department of Transportation and 
Communications Motor Vehicle Branch on 


Following discussion, it was 
RESOLVED 

THAT a representative of the Motor Vehicle Branch 
be invited to a meeting of the Official Traffic 
Commission to explain the Point System and how it 
functions , 


The meeting adjourned at approximately 9:30 P.M. 


a) Drivers Safety and Improvement Program 

b) The Point System and how it functions. 
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CITY OF VANCOUVER 

REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, February 3, 1976, in the Council Chamber, 
commencing at 2:00 p.m. 

PRESENT: Mayor Phillips 

Aldermen Bird, Bowers, Boyce , Cowie, 

Harcourt, Kennedy, Rankin and Sweeney. 

ABSENT: Alderman Marzari . 

Alderman Volrich (Civic Business) 

CLERK TO THE COUNCIL : D.H. Little. 

PRAYER 

The proceedings in the Council Chamber were opened with prayer. 


A CKNOWLEDGMENT 

The Mayor acknowledged the presence in the Council Chamber 
of students from Windermere High School, under the direction of 
their teacher, Mr. Walker. 

' IN CAMERA ' MEETING 

The Council was advised that were matters to be considered 
'In Camera' later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Sweeney 
SECONDED by Aid. Cowie 

THAT the minutes of the Special Council Meeting of January 21, 
1976, be adopted. 

FURTHER THAT the minutes of the Regular Council Meeting of 
January 27, 1976 (with the exception of the 'In Camera' portion) be 
adopted, after amending the resolution re Evening Shopping for 
Disabled Persons on page 3 of these minutes, by inserting, after 
the word "By-law", the following: 'in respect of the Safeway 
Store at Broadway and McDonald Street'. 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Sweeney 
SECONDED by Aid. Bird 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 
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UNFINISHED BUSINESS AND DELEGATIONS 

Designation of Heritage Buildings 

Economic Alternatives of 
Preserving Heritage Buildings. 

Council, at its meeting on January 27, 1976, deferred consid- 
eration of an amendment to the Heritage By-law to permit delegations 
to be heard from representatives of Century House and the Marine 
Building, and the Heritage Advisory Committee. 


Mr. P. Taberner, representing the owners of Canada Permanent 
Building (Century House) 432 Richards Street, addressed Council and 
submitted a brief. He stated that if Century House is to be 
designated as a heritage structure, the adjoining Walsh Block, 
owned by the same company, should also be designated. The Walsh 
Block is an integral part of Century House and is the same age. 
Mr. Taberner stated that Council should first establish whether 
there will be any consideration given to the economics of designation, 
before designating any furthef buildings. 


Mr. A. McEachern, of Russell and Dumoulin, Solicitors, repres- 
enting the owners of the Marine Building, requested that Council 
not proceed with the designation of this building until a study of 
the economic implications of designation has been completed. 

Mrs. J. Fleming, Chairman, Heritage Advisory Committee, stated 
that the Committee is still considering economic alternatives of 
preserving heritage buildings. The Committee is also awaiting the 
results of studies on this matter by the Planning and Legal depart- 
ments. She urged Council to give early approval to the amendment 
to the Heritage By-law. 


Council agreed to the request from the Metropolitan Council 
of the United Church of Canada that their delegation be deferred 
to the February 24, 1976, meeting. It was also agreed to defer 
consideration of the communication dated January 2 0, 1976, from 
the Heritage Advisory Committee on 'Economic Alternatives of 
Preserving Heritage Buildings'. 

MOVED by Aid. Bowers 

THAT consideration of the amendment to the Heritage By-law be 
deferred to the first full meeting of Council following representations 
from the Metropolitan Council of the United Church of Canada and 
the Heritage Advisory Committee on lEconomic Alternatives of Preserving 
Heritage Buildings'. 

- CARRIED UNANIMOUSLY 


Proposed 11-storey Building 
at 555 East 5th Avenue . 


Council, on January 27, 1976, agreed to hear representations 
from the Mount Pleasant Citizens' Committee re the proposed 11-storey 
building at 555 East 5th Avenue. 


Cont 'd . 


46::^ 

Board of Aciininistration, August 21, 1970 (FINANCE - 4) 

3. Replacement of Boiler Tubes - No. 2 Boiler 
The Queen Elizabeth Theatre 

Two tubes in the No. 2 Boiler at The Queen Elizabeth Theatre 
are leaking. The Boiler is shut down pending emergency replacement. 

In a letter to the Manager of The Queen Elizabeth Theatre 
dated August 14, 1970, the City Building Inspector wrote: 

"No. 2 Boiler is the main heating boiler for the Theatre, and 
is divided into two sections, the upper and the lower. The 
lower section comprises 46 horizontal tubes all of which are 
subject to the same intensity of heat, corrosion, and general 
wear and tear. The fact that two tubes are now leaking 
indicates that all tubes will have to be replaced in the near 
future . 

It is possible to replace only the two tubes at this time, 
however the most likely consequence will be further breakdown 
in the tubes during the forthcoming heating season with a 
compounding of maintenance, repair, inspection and heating 
problems . 

In summation, the two tubes can be replaced for a cost of 
$123.00, but from the consideration of the ultimate cost and 
future operational problems it is the recommendation of this 
Department that all 46 tubes in the lower section of No. 2 
Boiler be replaced as soon as possible." 

The Theatre Manager therefore recommends immediate replace- 
ment of all 46 tubes at a cost not to exceed $1,500.00. 

The Comptroller of Accounts reports: 

"Funds are not available within the Departmental Budget. Since 
the Building Inspector reports that the repairs should be carried 
out, the Comptroller of Accounts recommends that the funds for 
the emergency repairs be provided from Contingency Reserve." 

Your Board RECOMMENDS that the recommendations of the Theatre 
Manager and the Comptroller of Accounts be adopted. 


Schedule of Rental Rates 

The Queen Elizabeth Theatre and Playhouse 
September 1, 1970 to August 31, 1971 

The Manager of The Queen Elizabeth Theatre reports as follows 

"Each year the Manager of The Queen Elizabeth Theatre submits 
for Council approval the Schedule of Rental Rates of The 
Queen Elizabeth Theatre and Playhouse for the ensuing twelve 
months with recommended changes. 

This year the situation differs in that an additional clause 
was drafted for insertion in the 1970/71 schedule and approved 
by the Vancouver Civic Auditorium Board at its meeting on 
April 3, 1970. This action was taken at the suggestion of the 
Budget Committee who were reviewing an estimate of $11,500.00 
for the purchase of a new 16 mm movie projector and screen for 
The Queen Elizabeth Theatre. The purpose of the new clause is 
to provide money to defray the cost of the new projector and 

. . . Cont'd. 
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UNFINISHED BUSINESS AND DELEGATIONS (Cont'd) 

Proposed 11-storey Building 

at 555 East 5th Avenue. (Cont'd ) 

Mr. D. Fairbrother, representing Mount Pleasant Citizens' 
Committee, voiced the citizens' objections to the proposed develop- 
ment and asked Council to consider if there was any possible means 
whereby this development could be stopped. He stated that the 
residents objected to the height of the building as it will 
obstruct their view. He also stated that at present there are a 
large number of vacant condominiums in the area . 

Ms. J. Bird, a member of the Fairview/Mount Pleasant Resources 
Board, objected to the proposed development as it will effect the 
quality of life in the area. She suggested that this site be 
developed as a Green Belt to provide a buffer between the industrial 
and residential areas on the slopes. 

Mr. A. Worthington, representing the citizens of Mount Pleasant, 
also opposed the proposed development and suggested that consideration 
be given to altering the design to a 3-storey structure which would 
be more compatible with the present development of the area. 

The Director of Planning reviewed the development process to 
date and noted that this project was started late in 1972. He 
advised that the company intends to begin excavation of the site in 
the near future . 

Mr. S. Purches, Stuart Developments Ltd., the developer of the 
property stated that he has invested a large sum of money in this 
development to date and is now ready to proceed with excavation. He 
has also almost finalized the contracts for construction of the 
building. 

In response to a question from Council, he indicated that he 
would be willing to enter into negotiations with the Director of 
Planning on re-design of the building to a low-rise structure. 
However, these negotiations would be contingent upon his being given 
assurance that his economic position will be given consideration 
and that negotiations would not prejudice his eventually proceeding 
with development of this site. 

MOVED by Aid . Rankin 

THAT the Director of Planning be instructed to enter into 
negotiations with the developer of the proposed 11-storey building 
at 555 East 5th Avenue, to bring back to Council as soon as possible 
feasible arrangements to place a low-rise structure on this site, 
which will allow the same number of units as proposed in the present 
development . 

- CARRIED 

(Aid. Bird, Bowers and Kennedy opposed) 

MOVED by Aid . Kennedy 

THAT the Director of Planning be instructed to immediately 
report back to Council on an interim re-zoning proposal for the 
Mount Pleasant area. 


- CARRIED UNANIMOUSLY 


Regular Council, February 3, 1976. .... 

CITY MANAGER'S REPORT AND DELEGATION 

Building and Planning Matters 
(January 30, 1976) 

420 West 16th Avenue - Development 
Permit Application #72161. 
(Clause 1) 

Council, on January 27, 1976, agreed to hear a delegation from 
Mrs. E. Chapman, on behalf of local residents. 

Submitted for the consideration of Council this day was a 
report from the City Manager, dated January 30, 1976, on the 
proposed development at 420 West 16th Avenue. 

Mrs Chapman stated the residents objected to the proposed 
development because of the density, the type of structure (wood 
frame) and the traffic congestion which would result in the area 
from this development. Another complaint of the residents is the 
possibility of the formation of teenage gangs and the intrusion of 
such gangs into the neighbourhood. The residents suggested this 
site should be used for Senior Citizens housing. 

MOVED by Aid. Harcourt 

THAT the submission of the delegation be received. 

FURTHER THAT the Director of Planning be instructed to approve 
the development permit application #72161 for development of a two- 
storey apartment/townhouse complex for social housing on this RT-2 
two family dwelling district zoned site (209.77' x 156.6') located 
at the south-west corner of West 16th Avenue and Yukon Street. 

- CARRIED UNANIMOUSLY 
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The Council recessed at 3.50 p.m. and, following 
an 'In Camera' meeting in the Mayor's office, 
reconvened in open session in the Council Chamber 
at approximately 4.45 p.m., with the same members 
present and with the addition of Alderman Marzari . 


Regular Council, February 3, 1976 

COMMUNICATIONS OR HEfflTIONS 


1. Heritage Committee Request for 
Funds to Travel to Victoria 


Under date of January 30, 1976, the Vancouver Heritage 
Advisory Committee submitted the following letter: 


I wish to advise you that the Vancouver Heritage 
Advisory Committee, at its meeting on Monday, 26th 
January 1976, agreed to accept an invitation to 
attend a joint meeting with the Victoria Heritage 
Advisory Committee in Victoria on Monday, 16th 
February 1976 at noon . (see attached clause from 
the minutes of Vancouver Heritage Advisory Committee 
meeting) , 

Up to 8 members of the 11-member committee would 
like to travel to Victoria to meet with the Victoria 
Heritage Advisory Cojnmittee and to attend the special 
event planned by Heritage Canada in recognition of 
Heritage Day. 

The Vancouver City Charter provides in Section 204 (k) 
that Council may provide for the expenditure of money 
for the payment of out-of-pocket expenses incurred by 
any member of a Board, Commission or other Administra- 
tive body in the performance of his duties. 

Expected costs for this trip are as follows: 


3 cars at $5 per car x 2 (each way) $ 30.00 

8 persons at $2 per person x 2 32.00 
Approximately 80 miles per car 

driving (40 miles each way) x 

3 cars = 240 miles at 17^ per mile 40.80 

Miscellaneous 22 . 20 

Total $125.00 


The Vancouver Heritage Advisory Committee request approval 
of this expenditure under Section 204(k) of the City 
Charter . 

(Extract from Minutes of Heritage 
Advisory Committee referred to 
on file in City Clerk's Office) 

MOVED by Aid. Kennedy, 

THAT approval be given for an expenditure of $125.00 to the 
Vancouver Heritage Advisory Committee^ under Section 204 (k) of 
the City Charter, for the purpose of travelling to Victoria. 

- CARRIED UNANIMOUSLY 

CITY MANAGER'S AND OTHER REPORTS 

A. MANAGER'S GENERAL REPORT 
JANUARY 30, 1976 


Works & Utility Matters 
(January 30, 1976) 

The Council considered this report which contains two Clauses 
identified as follows: 

CI. 1: CMHC Grant for Storm Sewer Construction in 

Champlain Heights 
CI. 2: Tender No. 57-75-18 - Supply & Delivery of 

4", 6", 8" and 12" Water Pipe 

The Council took action as follows: 


cont ' d. . . . 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Works & Utility Matters 
(January 30, 1976) (cont'd) 

Clauses 1 and 2 

MOVED by Aid. Sweeney, 

THAT Clause 1 be received for information and the recommendation 
of the City Manager contained in Clause 2 be approved. 

- CARRIED UNANIMOUSLY 


Building & Planning Matters 
(January 30, 1976) 

The Council considered this report which contains three 
Clauses identified as follows: 

CI. 1: 420 West 16th Avenue - D.P.A. #72161 
CI. 2: D.P.A. #71958 - 1050 West Pender Street 

B.C. Forest Products Limited 
CI. 3: Strathcona Evaluation Study - Stage I 

The Council took action as follows: 

420 West 16th Avenue - 
D.P.A. #72161 (Clause 1) 

For Council action on this Clause, see page 4. 

Clauses 2 and 3 

MOVED by Aid. Bird, 

THAT Clauses 2 and 3 be received for information. 

- CARRIED UNANIMOUSLY 


Finance Matters 
(January 30, 1976) 

The Council considered this report which contains two 
Clauses identified as follows: 

CI. 1: Investment Matters (Various Funds) 

November 19 75 
CI. 2: Van Dusen Botanical Gardens - Staffing 

The Council took action as follows: 

Clauses 1 and 2 

MOVED by Aid. Bowers, 

THAT the recommendations of the City Manager contained in 
Clauses 1 and 2 be approved. 

- CARRIED UNANIMOUSLY 

Property Matters 
(January 30, 1976) 

Sixty Year Ground Leases to G.V.R.D. 
for Low Income Family Housing (Clause 1) 

MOVED by Aid. Bird, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 



- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

I. Joint Report of Standing Committees 
on Community Services and Finance & 
Administration, January 22, 1976 

Social Services Civic Grants 
for 1976 (Clause 1) 


MOVED by Aid. Rankin, 

THAT the recommendations of the Committee contained in this 
Clause be approved. 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 

It was noted that a tie vote had resulted in Committee 
with respect to a grant to Coast Foundation in the amount of 
$11,027, although the Committee had recommended $1,853 of this 
amount for operating expenses. The matter was therefore 
submitted to Council for consideration. 

MOVED by Aid. Rankin, 

THAT a total grant of $11,027 be approved to Coast Foundation 
and application be made for C.A.P. funding. 

- CARRIED BY THE 
REQUIRED MAJORITY 

(Aldermen Bird and Kennedy opposed) 

A tie vote also resulted in Committee with respect to a 
grant to Multilingual Social Services in the amount of $13,172. 
The matter was therefore submitted to Council for consideration. 
Council noted a memorandum from the Senior Social Planner, Mr. 
D. Purdy, giving additional information on the organization. 

MOVED by Aid. Harcourt, 

THAT a grant of $13,172 be approved to the Multilingual 
Social Services and application be made for C.A.P. funding. 

- CARRIED BY THE 
REQUIRED MAJORITY 

(Alderman Bowers opposed) 

MOVED by Aid. Rankin, 

THAT a grant of $22,176 to the Downtown Eastside Residents' 
Association be approved. 

- LOST 

(Aldermen Bird, Bowers, Kennedy, Sweeney and the 
Mayor opposed) 

The Joint Committee had taken no action with respect to 
grants to Outward Bound and the Salvation Army Family Service 
Department and took no action at this time with respect to the 
B.C. Lions Society for Crippled Children (Easter Seal Bus 
Service). The Council also took no action re these grant requests. 

MOVED by Aid. Rankin, 

THAT social service organizations wishing to appeal Council's 
decision in respect of the foregoing grants, be given an 
opportunity to do so. 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

II. Report of Standing Committee 
on Community Services, 
January 22, 1976 

The Council considered this report which contains four 
Clauses identified as follows: 


CI. 1: Gastown Residents' Association 

CI. 2: (a) Surplus Furniture Disposition 

(b) Furniture Request - Downtown 
Easts ide Women's Centre 
CI. 3: Nelson Place Beer Parlour - Police Report 
CI. 4: Liquor Permit Application - 

2784 East Hastings Street 


The Council took action as follows: 


Clauses 1 to 4 


MOVED by Aid. Rankin, 

THAT Clauses 1, 2 and 3 be received for information and the 
recommendation of the Committee contained in Clause 4 be approved. 

- CARRIED UNANIMOUSLY 

III. Report of Standing Committee 
on Planning and Development, 
January 22, 1976 

The Council considered this report which contains two 
Clauses identified as follows: 

Cl. 1: Truck Transportation in Vancouver 

CI. 2: Cedar Cottage - N.I. P. Implementation Stage 

The Council took action as follows: 

Truck Transportation in 
Vancouver (Clause 1) 

In considering this Clause, it was noted that the Killarney 
Champlain Citizens for Action group is requesting to appear as 
a delegation on the matter on February 10, 1976. 

MOVED by Aid. Bowers, 

THAT the delegation request from the Killarney Champlain 
Citizens for Action be granted and the City Engineer give a 
brief report reference at that time. 

- CARRIED UNANIMOUSLY 

Cedar Cottage - N.I. P. 
Implementation Stage (Clause 2) 

MOVED by Aid. Bowers, 

THAT the recommendations of the Committee contained in this 
Clause be approved. 

- CARRIED 

(Alderman Kennedy opposed) 
COMMITTEE OF THE WHOLE 


MOVED by Aid. Bird, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bird, 
SECONDED by Aid. Sweeney, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


Regular Council, February 3, 1976 

BY-LAWS 

1. BY-LAW TO AMEND BY-LAW No. 3575, 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW (Lands bounded by Campbell 
Avenue, Lane South of East Hastings, 
Gore and Prior) 

MOVED by Aid . Rankin 
SECONDED by Aid. Sweeney 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time, and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Rankin 
SECONDED by Aid. Sweeney 

THAT the By-law be given second and third readings and the 

Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

2. BY-LAW TO AUTHORIZE THE BORROWING OF 
CERTAIN SUMS OF MONEY FROM JANUARY 

20, 1976, to JANUARY 18, 1977, PENDING 
THE COLLECTION OF REAL PROPERTY TAXES 

MOVED by Aid. Sweeney 
SECONDED by Aid. Bird 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Sweeney 
SECONDED by Aid. Bird 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

MOTIONS 

1. Closing, Stopping Up and Conveyance 
(East h of North 10 feet of Lot 1, 
Block 1, D.L. 314) 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Cowie, 
THAT WHEREAS 

(1) The City of Vancouver is the owner of all the streets 
and lanes lying within the limits of the City of 
Vancouver ; 

(2) The North 10 feet of of Lot 1, Block 1, District Lot 
314, Plan 2788 has been established for lane purposes 
under filing 32883; 

(3) This 10 foot strip is surplus to the City's highway 
requirements ; 

cont'd. . . . 
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MOTIONS (cont'd) 

Closing, Stopping Up and Conveyance 
(East h of North 10 feet of Lot 1, 
Block 1, D.L. 314) (cont'd) 

(4) The owner of the East h of said Lot 1 has made application 
to acquire the surplus portion of lane at the rear of his 
property; 

THEREFORE BE IT RESOLVED THAT the East half of the North 10 
feet of Lot 1, Block 1, District Lot 314, Plan 2788 be closed, 
stopped up and conveyed to the owner of the East h of Lot 1, 
said Block 1; and 

FURTHER BE IT RESOLVED THAT the said East h of the North 10 
feet of Lot 1 and the said East h of Lot 1 be consolidated to 
form one parcel. 

- CARRIED UNANIMOUSLY 

ENQUIRIES AND OTHER MATTERS 


Mayor Phillips - advised of invitations received 

Opening of New Vanterm to attend the formal opening of 

Terminal the new Vanterm terminal next 

Tuesday, February 10, 1976, at 

4:00 p.m. 

The Council agreed to review 
its agenda at that time and 
determine which members may 
wish to attend. 


Mayor Phillips - 
License Fee - Seeing 
Eye Dogs 


instructed the Director of 
Legal Services bring in an 
amendment to the License By-law 
whereby the owners of seeing 
eye dogs would not be charged 
a license fee. 


Alderman Harcourt - 

Speed Limit on Residential 

Streets 


requested that the City 
Engineer submit a report on 
the feasibility of restricting 
vehicles to 20 mph on resid- 
ential streets. The Mayor so 
directed. 


Alderman Bird - 
Kitsilano Secondary 
Suites Plebiscite 


enquired as to the results of 
the recent plebiscite on 
secondary suites held in the 
Kitsilano area. 


The City Clerk reported he had 
advised the results of the 
secondary suite plebiscites 
taken recently to the Director 
of Planning who will be 
reporting soon to Council on 
the matter. 

The Mayor directed this infor- 
mation be made available to 
Council by February 10, 1976. 


The Council adjourned at approximately 5:20 p.m. 

***** 


The foregoing are Minutes of the Regular Council meeting 
of February 3, 19 76, adopted on February 10, 1976. 
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Manager's Report, January 30, 1976 (WORKS - 1) 

WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 


INFORMATION ; 

1. CMHC Grant for Storm Sewer Construction In Champ lain Heights 
The City Engineer reports as follows: 

"CMHC advised the City Engineering Department on December 31, 1975, 
that our grant application In the amount of $120,000 towards the 
construction of storm sewers In Phase 1 of Champlaln Heights has 
been approved. 

This grant Is conditional on the City putting the sewer construction 
to tender. The final amount of the grant will be based on actual 
cost. 

The City Engineer submits the foregoing report for Council's Informa- 
tion." 

The City Manager submits the report of the City Engineer to Council 
for INFDSMATION. 


RECOMMENDATION ; 

2. Tender No. 57-75-18 - Supply & Delivery of 4", 6", 8", 
and 12" Water Pipe 

The City Manager submits the following report of the City 
Engineer and the Purchasing Agent: 

"Tenders for the above were opened by the City Manager on January 5, 1976 and 
referred to the City Engineer and Purchasing Agent for report. The officials 
concerned report as follows: 

•The working copy of the tabulation is on file in the Purchasing Agent's Office. 

Funds for this purchase are provided in the Central Stores Operating Account. 

Tenders for the supply of ductile iron water pipe were received from five 
firms. Three firms tendered according to specifications. The other two firms 
offered non-metallic pipes which are not acceptable alternatives. 

The City Engineer and Purchasing Agent RECOMMEND acceptance of the low bid meet- 
ing specifications, from Canron Pipe Division Ltd. for $412,720.00, including 
5% Provincial S.S. Tax.'" 

The City Manager RECOMMENDS that the foregoing recommendation 
of the City Engineer and Purchasing Agent be approved, subject to 
a contract satisfactory to the Director of Legal Services. 


FOR COUNCfL ACTION SEE n.Zl{%)JtBz3L. 
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Clause No. 4 (Cont'd.) 


With the exception of the change of effective dates of the 
Schedule of Rental Rates and the insertion of the following 
new clause already approved by the Vancouver Civic Auditorium 
Board, no other changes are recommended: 

' CLASS III - FILMS AND CLOSED-CIRCUIT TELEVISION 

EVENING AFTERNOON MORNING ALL DAY 

EVENTS COMMERCIALLY 
SPONSORED, DIRECTLY 
OR INDIRECTLY 

The Queen 
Elizabeth Theatre 

(1 performance) 
(2 performances - 

same evening or 

afternoon) 

NOT COMMERCIALLY 

SPONSORED 

(1 performance) 
(2 performances - 
same evening or 
afternoon ) 


1,000 550 450 1,550 

1,500 825 

600 330 210 930 

900 500 


The Theatre Manager recommends ratification of the Schedule of 
Rental Rates as set out in his memorandum to the Board of 
Administration and circulated to Members of Council to be 
effective September 1, 1970 to August 31, 1971." 

" Your Board RECOMMENDS adoption of the Theatre Manager's 

report . 


CONSIDERATION 


5. Pacific National Exhibition Request for 
Approval of Proposed Capital Expenditure 

The Director of Finance reports as follows :- 

"As required by their agreement with the City, the Pacific 
National Exhibition has by letter of August 5th, requested 
City Council's approval of the expenditure of $38,500 for 
the installation of 526 additional seats in the Pacific 
Coliseum. The letter explains that the seats are to be in- 
stalled at the request of the Vancouver Hockey Club, under 
an agreement with the P.N.E., that the latter would install 
the extra seats when Hockey Club seat sales approached 10,000. 
The P.N.E. letter states that the cost of the seats should be 
returned to the P.N.E. as additional revenue over three or 
four years . 

The P.N.E. will pay for the seats from their Reserve for 
Improvements . " 

The Board of Administration forwards the request of the P.N.E 
for Council consideration. 

(Copies of the letter from the P.N.E. dated August 5, 1970, are 
circulated for the information of Council.) 

******** FOR ADC?IiC:; SEE PAGErS) iko ™- 
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BUILDING AND PLANNING MATTERS 



CONSIDERATION 


1. 420 West 16th Avenue - Development Permit Application #72161 

The Director of Planning reports as follows: 

"Development Permit Application #72161 was received on November 26, 
19 75 for development of a two-storey apartment/ townhouse complex for 
social housing on this RT-2 two family dwelling district zoned site 
(209.77' X 156.6") located at the south-west corner of West 16th 
Avenue and Yukon Street. 


Previous Application 

The Director of Planning, on August 14, 1975, refused a previous development 
permit application #70670 for townhouses because the development as proposed 
was considered unsuitable at this location having regard to: 

- the number of units 

- size of units 

- form of development 

- objections from the neighbouring property owners 

The developer was anxious at that time to get a decision on his proposal and 
there was not time to negotiate improvements. 

Present Situation 

Following the refusal, negotiartions started for a revised scheme and as a 
result, a new scheme has been developed which is illustrated in the latest 
drawings, received January 15, 1976. They indicate a two storey complex 
containing thirty (30) dwelling units. The unit composition of the develop- 
ment is as follows: 


No. of Bedrooms No. of Units Square Footage 

1 - bedroom 6 one-storey units 483 sq. ft. 

2- bedroom 6 one-storey units 690 sq. ft. 

10 two-storey units 676 sq. ft. 

3- bedroom 8 two-storey units 757 sq. ft. 


Underground parking facilities for 30 cars would be provided, with vehicular 
access from West 16th Avenue. (For detailed analysis, see Appendix I.) 
The proposed development is basically in compliance with the technical 
requirements of the Zoning and Development By-law with the exception of 
minor yard infringements. 

The applicant and the B.C. housing Management Commission (Appendices II, III 
and IV) note: 

(a) The project will be occupied by low-income families, under the provisions 
of the National Housing Act, and owned and administered by the Province 
of British Columbia. 


(b) The 'Commission will strive to place not more than three persons in any 
two-bedroom unit and not more than two persons in any one-bedroom unit. 
In the two-bedroom units the Commission would consider placing couples 
with one child or single parents with two children. Particular care 
would be exercised in selection of ages of the children to avoid a 
heavy concentration of children under the age of 10 years. Consideration 
would be given to placing couples without children in the one-bedroom 
units. 


Cont'd. 
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Clause No. 1 Continued: 


(c) The Commission determine applicants on the basis of overcrowding and 
inadequacies of present housing units, income level, and notice to 
vacate present accommodation. 

(d) With regard to income, the Commission have indicated that the expected 
income mix would be with the majority of families having an income 

of $12,000 or less, one unit for a family having no income ceiling and 
the remainder with an income between $12,000 and $16,000. 

Based on the information submitted, the development will accommodate approxi- 
mately 92 persons, which could include between 32 and 62 children. 

Design 

The design has been approved by the Urban Design Panel. 
Social Planning 

A memorandum from the Social Planning Department states in part: 

' the density at 40 units per net acre is similar to family 

densities in False Creek. I believe that it will provide a 
satisfactory living environment for families. 

The provision for private and shared amenities appears to be 
satisfactory in most respects. However, I would prefer to see 
an area designed specifically for children's outdoor play space. 

The traffic volume on this part of 16th Avenue would not appear 
to constitute a safety problem for children. In any case, it would 
be no greater problem for children in this development than for 
children in other single family homes that front on 16th Avenue. 

This is the kind of development that residents of single family 
detached housing areas generally oppose. I believe that their 
opposition stems largely from an unfami 1 iarity with such developments 
and the impact on the surrounding neighbourhood. If we cannot approve 
developments such as this one, it is difficult to foresee how we 
can possibly provide any new low and middle income family housing 
in the City of Vancouver at a time when there is a great demand for 
such housing. I recommend approval of this development permit 
appl i cation . . . . ' 

City Engineer 

The Engineering Department (Traffic Division) have reviewed the proposal and 
indicate that the impact on traffic and parking created by this development 
would be acceptable. 

Local Residents' Response (Appendix V) 

In accordance with the requirements of the RT-2 District Schedule, 38 neigh- 
bouring property owners were notified. Four letters of objection were 
received as well as two petitions (Appendices VI and VII) containing 81 
signatures (representing 28 neighbouring properties) objecting to the 
proposed development. 

Discussion 

The main concerns and objections raised by the neighbouring property owners 
can be summarized as follows: 

A. Density (because of the number of family groups located within a small area). 

B. The type of structure (wood frame versus stone, brick, etc.) 

C. The disruptions of view of residents on West 17th Avenue 

D. Vehicular access from West 16th Avenue 

Cont ' d. . . 
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Clause No. 1 Continued: 


E. Noise and congestion (created by traffic and animal pets) 

F. On street parking 

G. Traffic hazard to children 

H. The formation of teenage gangs and the intrusion of any such gangs into 
the neighbourhood. 

I. The type of development (low income welfare development) 

J. The site should be used for senior citizens housing. 
Comments 

It is considered that many of the concerns expressed are matters which can 
be satisfactorily controlled by effective management of the project. This 
would include control on the number of people and income and social mixes, 
general maintenance and the provision of good quality landscaping. In order 
to find a most satisfactory scheme, a great deal of effort has been taken 
to seek design improvements from the original application and the policies 
of the B.C. Housing Management Commission investigated. Changes in the 
design have been made in discussion in order to effect improvements. 

The design is now considered to be acceptable and has been altered and improved 
since the neighbouring property owners were notified. 

The project provides an interior court and other landscaped areas, a part of 
which could be developed as a children's play area. 

Conclusion 

The Director of Planning recognizes the concerns expressed by the neighbouring 
residents, but notes, however, that there is a need to provide and maintain low 
and medium income housing in all communities of the City. It is considered that 
this form of development is a reasonable attempt to alleviate this acute shortage 
and that any adverse impact of the proposal on the area can be minimized by 
sensitive management by the British Columbia Housing Management Commission, 
who have a record of good management. 

There is some possibility that a similar development could be promoted on the 
remaining half of this block. The Director of Planning believes that this 
present development is probably already large enough for this location and 
it would be advisable not to consider a further social housing proposal in 
the area. 

While the technical analysis of this project is likely to lead to a recommenda- 
tion for the approval of the Director of Planning, it was considered desirable 
bearing in mind the significant degree of opposition expressed by the neighbours, 
to inform Council of the application before the decision is made." 

The City Manager submits the foregoing report for the CONSIDERATION of City Council. 
DELEGATION THIS DAY - MRS. E. CHAPMAN 


INFORMATION 

2. Development Permit Application #71958 - 1050 West Pender Street 
B.C. Forest Products Limited 


The Director of Planning reports as follows: 

"The above noted development permit application has been filed to 
retain the existing heliport on the roof of the existing building 
on this site. 

A previous development permit (#66559) approved a helicopter landing 
place (private) on the roof of this building for a 12 month period of 
time expiring August 31, 1975. 


Cont'd. 
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Clause No. 2 Continued ; 

The Director of Planning approved this application for a period of 
time expiring December 31, 1976, subject to the condition that prior 
to the issuance of the development permit: 

'This application to be reported to City Council for 
information. ' 

A letter received from the Regional Superintendent, Transport Canada, Air, 
states that their division has no objections to this proposal." 

Thie City Manager submits the foregoing report for the INFORMATION of City Council 


3. Strathcona Evaluation Study; Stage I 

The Director of Planning reports as follows: 

"Council, on January 8, 1974, approved the carrying out of 
an Evaluation Study of the Strathcona Rehabilitation Pro- 
ject on a two-stage basis, with costs charged to the Re- 
habilitation Project and shareable between the City, the 
Province, and Central Mortgage and Housing Corporation. 
The approval included the requirement that the City's share 
of the cost not exceed $4,125. The Study was directed by 
Mr. L. I. Bell and includes an overview of the project's 
evolution, information on its administration, and details 
of various aspects of the rehabilitation process. 


The Strathcona Rehabilitation Committee, on October 8, 
1975, considered comments from its members on the draft of 
this study and these comments were supplied to the consul- 
tant to assist him in putting the report into final form. 
Copies were received on January 9, 1976, and the Strathcona 
Rehabilitation Committee, on January 22, 1976, recommended 
acceptance of the Study. 

Stage II of the Study, which will include an updating of 
the economic analysis and measurement of consumer satisfacti 
and a retrospective study of the social organization in the 
neighbourhood, is now being prepared following Council's ap- 
proval on October 28, 1975 of the City sharing in the costs 
with the senior governments. 

Copies of the Stage I Study entitled 'The Strathcona Reha- 
bilitation Project - Documentation and Analysis' dated , 
December, 1975 are supplied for members of Council." 

The City Manager submits the foregoing report of the Director of 
Planning for the INFORMATION of' Council. 

FOR coy^cfL mm see u(km) /^£: 
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FINANCE MATTERS 


RECOMMENDATION 


1 . Investment Matters (Various Funds) November 1975 

The Director of Finance reports as follows: 

"(a) Security Transactions during the month of November 1975. 
(b) Summary of Securities held by the General and Capital Accounts. 


SECURITY TRANSACTIONS DURING THE MONTH OF NOVEMBER 1975 
. GENERAL AND CAPITAL ACCOUNT TRANSACTIONS (PURCHASES) 


(ir 


Type of Security 


Maturity 
Date 


Maturity 
Value 


Cost 


Term 
Days 


Chartered Bank Deposit Receipts and Government Notes 


SINKING FUND TRANSACTIONS (PURCHASES) 


Type of Security 
Debentures 


Maturity 
Date 


Maturity 
Value 


Price 


Term 
Cost Yrs/mos, 


Annual 
Yield % 


Mercantile Bank of Canada 

Nov 

6/75 

$ 1,000,000.00 

$ 999,277.50 

3 

8. 

80 

Mercantile Bank of Canada 

Nov 

12/75 

2,003,769.86 

2,000,000.00 

8 

8. 

60 

Bank of Montreal 

Nov 

7/75 

750,102.74 

750,000.00 

1 

5. 

00 

Mercantile Bank of Canada 

Nov 

10/75 

1,000,678.08 

1,000,000.00 

3 

8 

25 

Mercantile Bank of Canada 

Nov 

18/75 

2,002,909.59 

2,000,000.00 

6 

8. 

85 

Mercantile Bank of Canada 

Nov 

17/75 

1,500,986.30 

1,500,000.00 

3 

8. 

00 

Toronto Dominion Bank 

Nov 

17/75 

500,318.49 

500,000.00 

3 

7. 

75 

Mercantile Bank of Canada 

Nov 

25/75 

3,500,000.00 

3,493,453.36 

8 

8. 

55 

Bank of British Columbia 

Dec 

4/75 

1,003,835.62 

1,000,000.00 

16 

8. 

75 

Bank of Nova Scotia 

Dec 

4/75 

497,805.75 

495,914.48 

16 

8. 

70 

Toronto Dominion Bank 

Nov 

24/75 

1,000,678.90 

1,000,000.00 

3 

8. 

26 

Bank of Montreal 

Nov 

25/75 

1,000,136.99 

1,000,000.00 

1 

5. 

00 

Mercantile Bank of Canada 

Dec 

9/75 

991,984.76 

988,545.70 

14 

9. 

07 

Mercantile Bank of Canada 

Nov 

26/75 

1,250,308.22 

1,250,000.00 

1 

9. 

00 

Mercantile Bank of Canada 

Jan 

15/76 

996,982.75 

984,397.30 

51 

9. 

15 

Mercantile Bank of Canada 

Dec 

17/75 

993,949.93 

988,545.70 

22 

9. 

07 

Mercantile Bank of Canada 

Nov 

27/75 

1,250,308.22 

1,250,000.00 

1 

9. 

00 

Mercantile Bank of Canada 

Nov 

27/75 

2,503,167.81 

2,500,000.00 

5 

9. 

25 

Bank of Montreal 

Nov 

27/75 

1,500,164.38 

1,500,000.00 

1 

4. 

00 

Bank of British Columbia 

Dec 

2/75 

1,501,528.77 

1,500,000.00 

4 

9. 

30 




$26,749,617.16 

$26,700,134.04 





Yield 

% 


City of Van. 10.0% 
City of Van. 6.0% 
City of Van. 8.0% 


Dec 16/94 
June 15/80 
Apr 1/91 


$250,000.00 
1,000.00 
25,000.00 

$276,000.00 


93.97 $234,925.00 
85.61 856.10 
31.125 20,281.25 

$256,062.35 


Chartered Bank Deposit Receipts and Government Notes 


19/1 
4/7 
15/4 


i erm 
Days 


10.75 
10.00 
10.50 


Mercantile Bank of 
Canada 


Dec 1/75 744,017.76 
$1,020,017.76 


739,169.62 28 


$995,231.97 


8.55 


Cont'd 
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SUMMARY OF SECURITIES HELD IN GENERAL & CAPITAL ACCOUNTS ONLY - AS AT 
NOVEMBER 30, 1975 


Type of Security 


Par or Maturity Value 


Cash or Book Val ue 


Short Term 


Chartered Bank Deposit Receipts 
and Government Notes 


$35,639,137.40 


$34,706,588.45 


The City Manager RECOMMENDS that the report of the Director of 
Finance on Investment Matters (Various Funds) for November 1975 
be approved. 


2 . Van Dusen Botanical Gardens - Staffing 

The Administrative Analyst reports as follows: 
" Background 

The staffing level for Van Dusen Botanical Gardens was approved by Council 

on August 12, 1975. Anticipated total staffing costs were 

$338,296. 

A review of the staffing was reported to Council on September 16, 1975. This 
report converted some of the permanent positions previously proposed to 
part-time or contract positions. Total staffing costs were estimated to 
be $316,885. 

Current Situation 

Further discussions with Park Board staff have indicated a need for an 
Assistant to the Curator, to provide security during evening and weekend 
operations, administrative coverage during absences and vacations, and to be 
responsible for general administrative tasks. In order to maintain an 
equivalent budget position, the Park Board proposes to reduce the operating; 
complement by one Labourer. 

Recent discussions with Provincial Secretary have culminated in the Provincial 
Government's provided 100% funding for an Education Co-ordinator at the 
Botanical Gardens. 

The revised responsibilities and staffing, outlined above, have been discussed 
with the Director of Personnel Services, who advises that the Trades Foreman 
and Clerk Steno II positions should be reclassified downward to Sub-Foreman 
(Trades) and Clerk-Typist II, respectively. Neither of these positions has 
been filled. 


Effect on the Budget 

The effect of changing the staff complement, as outlined, is as follows: 


Cost 


Assistant to the Curator (estimated at 
pay grade 15) 


$ 12,701 


$12,701 


Saving 


Labourer I 


$14,289 


Cont'd . . . 
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(FINANCE - 3) 


Reclassification of Clerk-Steno II position 

to Clerk-Typist II 740 

Reclassification of Foreman position 2 , 090 17, 1 19 

NET BUDGET REDUCTION $ 4,418 


RECOMMENDATIONS : 

The Administrative Analyst recommends that: 

-A. Approval be given for an additional position of Assistant to the 
Curator. 

B. A Labourer I position be eliminated from the authorized complement 
at the Van Dusen Botanic Gardens. 

C» The Director of Personnsel Services review and classify the positions 
discussed above. 

The Park Board have approved the foregoing report. 

A copy of this report has been forwarded to the V.M.R.E.U. and Local 1004, 
C.U.P.E." 


The City Manager RECOMMENDS approval of the foregoing report of the Administrative 
Analyst . 


fOR COUNCIL ACTION SEE PAGE(S).,../££_ 
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PROPERTY MATTERS 


RECOMMENDATION 


1. Sixty Year Groiind Leases to Greater Vancouver 
Housing Corporation Ltd. (GVRD) for Low Income 
Family Housing 


The Supervisor of Property and Insurance and the Director of Legal 
Services report as follows: 

"On December 3rd, 1974, Council approved in principle three 
sixty-year term ground leases to the Greater Vancouver Housing 
Corporation Ltd. which is wholly controlled by the Greater 
Vancouver Regional District for the purpose of constructing 
low- income family housing projects. At the time of giving 
approval in principle Council requested a subsequent report 
which is now sxibmitted. 

The first project comprises three sites as follows: 

- south side of Triumph Street between Semlin and 

Lakewood (Lots 1 to 3, Block 29, D.L. 184); 

- north side of Pandora Street between Semlin and 

Lakewood (Lots 14 to 16, Block 29, D.L. 184); 

- southeast corner of Pandora Street and Semlin 

Drive (Lots 1 to '3 , Block 36, D.L. 184). 

This first project is the construction of thirty-six (36) back-to- 
back row houses with twelve (12)„ houses on each of the three sites. 
The Housing Corporation advises that construction is scheduled to 
commence on each of these first three sites as of April 1, 1976. 
The prepaid rental for the three sites comprising the first 
project is set at $225,000.00. 

As to the second project at Grandview and Kamloops (Lot A, Block 7, 
Southwest quarter. Section 34, THSL, Plan 13648), construction is 
scheduled to commence June 1, 1976. Twenty (20) townhouses are 
to be built on this site for which the prepaid rental is $160,000.00. 

On the third GVRD project , which is located on the north side of 
14th Avenue between Renfrew and Nootka Streets, construction is due 
to commence in the fall of 1976. Since this site requires rezoning 
and since the commencement date for this project is many months away, 
no recommendation~s concerning this project are made in this report. 

The ground leases for the first and second projects will be 
identical in all respects save only provisions peculiar to the 
particular sites. The notable features of theses leases include: 

i. The terms of the leases are sixty years commencing as 
of the respective date construction is due to commence 
or the date of filing of the document in the Land 
Registry Office, whichever is the sooner. 

ii. At the expiry of the sixty-year term the buildings 
erected by the GVRD revert to the City. In accordance 
with the Council resoluti^on of December 9, 1975, based 
on the recoiranendations of the Committee on Housing and 
Environment dated November 27, 1975, there is to be 

no compensation payable for the reversion of the 
buildings to the City and further there is to be no 
option to renew upon expiry of the sixty-year terms. 
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iii. The buildings will be a low-rental housing project 
which shall be occupied only by families of low 
income or such other persons as the Central Mortgage 
and Housing Corporation designates, having regard to 
the existence of a condition of shortage, overcrowding 
or congestion of housing. 

iv. The leases are to be 'net leases' which is to say 
that the City is not obliged to expend any money 
whatever during the sixty years. However, there 
are many provisions throughout the lease where the 
City if it so wishes may expend money and recoup 
same from the Lessee as additional rent. 

V. The Housing Corporation is to pay all taxes of any 
nature whatever and in the event that the property 
becomes exempt from taxation, the Lessee is to 
pay an amount equal to the taxes that would have 
been payable but for such exemption. 

vi. The Lessee is to indemnify and save harmless the ^ 
City in respect of all losses, injuries, costs, 
mechanics' liens, etc., except to the extent that 
negligence on the part of the City caused or 
contributed to such losses, etc. 

vii. The Greater Vancouver Regional District is to 
guarantee proper performance of the covenants of 
the Greater Vancouver Housing Corporation under 
the lease and further is to indemnify and save 
harmless the City in respect of any damages, 
injuries or losses suffered by the City as a 
result of improper performance by the Lessee of 
its covenants. 

It is recommended that the City lease the construction sites out- 
lined in this report to the Greater Vancouver Housing Corporation 
Ltd. upon the prepaid rent and terms set out in this report, such 
leases otherwise to be to the satisfaction of the Supervisor of 
Property and Insurance and the Director of Legal Services." 


The City Manager recommends that the foregoing recommendation of the 
Supervisor of Property & Insurance and the Director of Legal Services 
be approved. 



REPORT TO COUNCIL 


STANDING COMMITTEES OF COUNCIL 
ON COMMUNITY SERVICES & 
FINANCE & ADMINISTRATION 


January 22, 1976 


A joint meeting of the Standing Committees of Coiincil 
on Community Services and Finance and Administration was 
held in the No. 1 Committee Room, third floor. City Hall 
on Thursday, January 22, 1976 at approximately 1:30 p.m. 

PRESENT: Alderman Rankin, Chairman 

Alderman Bowers 
Alderman Kennedy 
Alderman Marzari 
Alderman Sweeney 
Alderman Volrich 

ABSENT : Alderman Boyce 

COMMITTEE 

CLERK: H. Dickson 


RECOMMENDATION 


1. Social Services Civic Grants for 1976 

The Committees had before them for consideration a 
Manager's report dated January 7, 1976 (circulated) in 
which the Director of Social Planning recommended grants 
totalling $492,271 be approved for 28 organizations in the 
City. 

The Social Planning Department had received 33 requests 
for grants totalling $631,067. 

Net cost to the City after Canada Assistance Plan 
recovery would be $376,397. 

The City's cost would be further reduced to approximately 
$2^1, 73§ if all pending applications for GAP are approved." 

In 1975> Council approved 74 Social Service grants 
toalling $793,770., 42 ($527,545) of these grants were approved 
in February as part of the Social Planning Department's annual 
grant report. Another 15 ($172,064.) were reported on by 
Social Planning during the year and 17 groups ($94,l6l.) 
approached Coimcil directly. Net cost to the City is estimated 
at $545,000. 

The Director of Social Planning and members of his staff 
appeared before the Committees, reviewed the report and, reply- 
ing to questions from the Committees' members, provided additional 
information on the background activities and financial arrange- 
ments of the various organizations seeking City funding. 

A letter dated January 6, 1976 from Mrs. Mav Gutteridge 
of St. James' Social Service Society (circulated) was introduced 
to the meeting by a member of the Committees. 

In it the St. James' Social Service Society makes an 
application for a grant of $7,^00 from the City. 



Cont ' d 


p. ^\{ 

49 


BOARD OF ADMINISTRATION 
PERSONNEL MATTERS 

REGULAR REPORT AUGUST 14, 1970 

RECOMMENDATION 

1. Review of License Inspector Positions - 
Department of Permits & Licenses 

The Director of Permits & Licenses reports that studies 
have been made on the duties of four License Inspector positions in 
the License Division of the Department of Permits & Licenses. They 
are:- 

Taxi Meter Inspector 
Contractor Inspector 
Weights & Measures Inspector 
Vehicle for Hire Inspector 

The Taxi Meter Inspector position became vacant in June 
1969 and has been filled on a temporary basis pending completion of 
the study. It is now apparent that a redistribution of duties of 
the four inspectors can be made to reduce the number of inspectors 
from four to three. This can be accomplished by consolidating the 
clerical duties presently carried out by the four inspectors and 
assigning the duties to a clerical position to be established by 
reclassifying the present vacant position. 

The inspectional duties of the vacant position can be 
distributed among the remaining three inspectors. 

The foregoing will permit a higher level of efficiency in 
the clerical and inspectional areas, particularly in the Contractor 
Inspector's work area. This function produces revenue from fees 
charged for contractors' and sub-contractors' licenses which can be 
potentially increased. 

The Director of Personnel Services reports as follows :- 

"The subject position will be mainly clerical in nature and 
will involve a considerable variety of office duties assoc- 
iated with ensuring that Contractors and Vehicles for Hire 
are properly licensed, the issuing of these licenses and 
maintaining appropriate records. The incumbent will be 
required to have a good working knowledge of the related 
bylaw requirements and will function with a fair degree of 
independence . 

These duties are at the Clerk III level of complexity and 
I recommend that the position be so reclassified effective 
when adopted. The estimated recurring annual saving of 
this proposal determined by the decrease in the final step 
in the pay range and including fringe benefits at 10% is 
$1,228. " 


Cont 'd. 
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Clause #1 continued ; 

During discussion of this matter the Clerk pointed out 
that the request of the St. James' Social Service Society had 
been referred by the City Clerk's Office to the Director of 
Social Planning for a report to the Community Services Committee. 

The Director of Social Planning advised the Committees 
that at the time in 1975 that he recommended that the City 
purchase the St. James' Social Service Society property at 
333 Powell Street, it was on the condition that he would not 
recommend Council allocate operating fiands to the Society and 
that Mrs. Gutteridge understood that condition of the Director 
of Social Planning 's recommendation that the City purchase the 
property; such purchase guaranteeing a continuation of the 
service. 

However, it was stated by the Committees that the Society 
has since lost salary revenue from the Drug and Alcohol Commission 
and, following discussion it was 

RECOMMENDED 

THAT Council grant $7,^00 to the St. James' Social 
Service Society (See Item #34 in the attached Manager's 
report) . 


The Committees considered each of the 33 requests individu- 
ally and, following discussion it was 

RECOMMENDED 

(a) THAT Council approve Civic grants for Social 
Services in the amount of $421,696 as detailed 

in the right-hand margin of the attached Manager's 
report and subject to any conditions outlined in 
the report of the Director of Social Planning; 

(b) ... THAT future requests from the S.P.C.A. be referred 

to the Director of Permits and Licenses for 
consideration; 

(c) THAT the grant of $31,566 (included in the total 
recommended by the Committees as per recommendation 
No. 1) recommended for Family Service Centres of 
Greater Vancouver be subject to the following 
conditions : 

(i) Should CRB funds not be available for Local Area 
Family Services, that no further f\inds will be 
forthcoming from the City of Vancouver. 

(ii) Family Development program staff give greater 

emphasis to family group programmes on the east 
side of the City. 

Every three months funds for family development 
programmes be forwarded to Family Services upon 
receipt of information pertaining to: 

- the nature of the family development group 

- group leader's name 

- location of group 

- programme capacity 

- number of mothers enrolled/participating 

- number of children enrolled/participating 

- goal/outcome of program.; 

Cont'd . . . 
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Clause #1 continued ; 


CONSIDERATION 


Tie votes resulted on recommendations to approve the 
following recommendations of the Director of Social Planning 
and the recommendation is therefore submitted for Council's 
consideration : 

Coast Foundation - A tie vote resulted on the Committees' 
recommendation that $11,027 be granted this organization; 
however, the Committees did recommend a grant of $1,^53 for 
operating expenses of this activity centre, therefore the 
matter of a further grant of $9,174 towards salary benefits 
and expenses and a researcher-organizer for a one-year project 
to set up a voliinteer based re-socialization program for clients 
not able to leave boarding homes, is submitted for Council's 
consideration (Item #7 in the attached Manager's report). 

Multilingual Social Services - A tie vote resulted on 
a recommendation to approve a grant of $13,172 to this organiza- 
tion and is therefore submitted to Council for consideration 
(See Item #30 in the attached Manager's report). 


The meeting adjourned at approximately 2:45 p.m. 


FOR COUNCIL ACTION SEE PAGE(S)../..ZD. 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


A meeting of the Standing Committee of Council on 
Community Services was held in the No. 1 Committee Room, 
third floor, City Hall on Thursday, Janijary 22, 1976 at 
approximately 2:50 p.m. 

PRESENT: Alderman Rankin, Chairman 

Alderman Marzari 
Alderman Sweeney 
Alderman Volrich 

ABSENT : Alderman Boyce 

COMMITTEE 

CLERK: H. Dickson 


INFORMATION 


1, Gastown Resident's Association 

The Committee had before it for consideration a Manager's 
report dated December 1, 1975 (circulated) 

in which the Director of Social Planning provided information 
on the operation of the Gastown Resident's Association, a 
private society responsible for the hostel at 36 Blood Alley. 

In the report the Director of Social Planning summarized 
as follows: 

The management style of the Gastown Residents Association is unique to 
subsidized housing in Vancouver. Having residents formulate policy and 
manage the facility through the society has had its problems in the past. 
The presence of the Manager Consultant has resulted in residents understanding 
and takinj a more active role in the operation of the residence. The results are 

1. The physical aspects of the residence have been upgraded. 

2. She has given guidance to the Board in the development of its skills 
as a Board of Directors; 

3. She has been able to prevent many difficult situations by being constantly 
aware of the social climate of the residence; 

4. She has developed an atmosphere of co-operation and pride among the 
residents . 

Throughout the past year there have been several changes in the membership of 
the Board of Directors and the two management positions. The Manager Consultant 
is the one constant person who is able to assist the Gastown Residents 
Association in functioning in a smooth and efficient manner. 

The Social Planning Department, CMHC and Cordova Development Association are 
unanimous that the experiment in residential management is a success and that 
much of this is directly related to the philosophy, management style, sensitivity 
and respect for the residents of the Manager-Consultant." 

Following consideration it was 
RESOLVED 

THAT the Manager's report dated December 1, 1975 on 
the Gastown Resident's Association be received for 
information. 


Cont'd , 
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2. (a) Surplus Furniture Disposition 

The Committee had before it for consideration a Manager's 
report dated January 12, 1976 (circulated) in which the 
Director of Social Planning reported that surplus City-owned 
furniture such as desks, typewriters, tables, adding machines, 
chairs, filing cabinets, bookcases, etc, totalling 150 items 
and valued at $2,390 had been distributed to 11 non-profit 
organizations in the City for $260. 

This is in accordance with the Council motion of April 4» 
1974 which approved procedures and guidelines for the sale of 
City-owned surplus furniture at lOfo of the appraised value or 
$10 (whichever is greater) to non-profit organizations. 

Following consideration it was 

RESOLVED 

THAT the Manager's report dated January 12, 1976 on 
the Disposition of City-owned surplus furniture be 
received for information. 


2, (b) Furniture Request - Downtown 
Eastside Women's Centre 


The Committe had before it for consideration a request 
(circulated) from the Downtown Eastside Women's Centre for 
surplus City-owned furniture with an appraised value of $430. 
Under procedures and -guidelines established by Council at its 
meeting of April 4, 1974 for the disposition of surplus City- 
owned furniture, approval of the Committee is required to sell 
furniture with a value of over $300 (sales with a value up to 
$300 may be approved by the Director of Social Planning), 

The Director of Social Planning recommended the Committee 
approve the sale of $430 worth of surplus City-owned furniture 
to the Downtown Eastside Women's Centre for $45«15» 

Following consideration it was 

RESOLVED 

THAT the Committee approve of the sale of $430 worth 
of surplus City-owned furniture to the Downtown 
Eastside Women's Centre for $45«15» 


3 . Nelson Place Beer Parlour - Police Report 

The Community Services Committee at its meeting of 
November 6, 1975 » requested the Police to report back on 
the operation of the Nelson Place beer parlour in two months. 

The Committee had before it for consideration a report 
dated January 12, 1976 (circulated) from Inspector V, Lake 
of the Investigation Division of the Police Department which 
concluded that the management and staff of the Nelson Place 
Hotel have "gained control of the premises and are doing a 
good job". 


Cont'd . 
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Clause #3 continued ; 

Following consideration it was 

RESOLVED 

THAT the report dated January 12, 1976 from 
Inspector Lake of the Police Department be 
received for information. 


RECOMMENDATION 


4. Liquor Permit Application - 
2784 East Hastings Street 

The Committee had before it for consideration a Manager's 
report dated January 5j 1976 (circulated) on the application 
of Mr. Jonathan Marr for Development Permit Application 
No. 7226S to operate a cabaret with a public assembly hall 
area of 1,314 sq. ft. and seating for approximately 200 persons 
at 27S4 East Hastings Street. 

A representative of the Planning Department advised the 
Committee the building had previously been used for a restaurant 
and is proposed to be used for a cabaret and that the Director 
of Planning has approved the application subject to approval 
by the Community Services Committee. 

Following consideration it was 

RECOMMENDED 

THAT the application of Mr. Jonathan Marr for 
Development Permit Application No. 7226S to operate 
a cabaret at 27^4 East Hastings Street be approved. 


The meeting adjourned at approximately 3:15 p.m. 

FOR COUNCIL ACTION SEE PACP(Sl/..Zi 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


JANUARY 22, 1976 


A meeting of the Standing Committee of Council on Planning and 
Development was held on Thursday, January 22, 1976, in the No. 1 
Committee Room, Third Floor, City Hall, at approximately 3.35 p.m. 

PRESENT ; Alderman Bowers , Chairman 

Alderman Bird (Portion of Item 

1 only) 

Alderman Cowie 
Alderman Harcourt 
Alderman Kennedy 

COMMITTEE CLERK: M. L. Cross 



1. Truck Transportation in Vancouver . 

On November 25, 1975, Council referred further consideration of the 
following recommendations of the City Engineer (contained in a 
report of the City Manager dated November 5, 1975) to the Standing 
Committee on Planning and Development: 

"3. The proposal to control truck noise through time 
controls on a large scale - not be pursued. 

9. Marine Drive-Boundary Road by pass of the South 
Slope should be designed and constructed at a 
cost of $275,000. If Council decides to proceed 
with this proposal, the Director of Finance has 
stated the funds should come from 1976 Supplementary 
Capital Budget. 

10. If Council decide to proceed with the Marine Drive- 
Boundary Road bypass, then the City Engineer be 
authorized to seek agreement with Burnaby on the 
physical aspects of the proposal. The City Manager 
is already discussing cost sharing on Boundary Road 
in general. 

11. North and South Kent should be developed as an 
industrial street and relief of South East Marine 
Drive. If so, the recent decision that South Kent 
should now be a discontinuous street will require 
changing and a program of property acquisition 
(presently 80 percent complete) should be continued. 

12. Council decide whether the Boundary Road-Vanness 
railroad overpass should be reconstructed at a cost 
of about $150,000 so that Boundary Road in that 
section could become a major truck route, thereby 
periiiitting the removal of Joyce Street from the truck 
route system. If so, the City Engineer be instructed 
to carry out more detailed investigation of the most 
effective way in which the Boundary Road-Vanness rail- 
road overpass can be reconstructed, for report back. If 
approved, the Director of Finance, states that funds 
should come from the 1976 Supplementary Capital Budget." 
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Clause i'io.l Continued . 

Mr. W. Curtis, City Engineer, advised that Council in 1974 requested 
the Engineering Department to study . a - Boundary Road by-pass as a 
relief measure for south slope truck problems. . Analysis indicated 
that a significant proportion of those. truck trips could be diverted 
around Boundary Road (e.g. half the Knight Street trips). A Knight- 
joyce route would affect approximately 700 homes whereas a Marine- 
Boundary route would affect approximately 420 homes. 

The cost of the redesigned alignment would be $275,000 plus $150,000 
to improve the Vanness overpass at Boundary, The latter amount 
would be cost-shareable with the Municipality of Burnaby; and perhaps 
with the Federal Government (i.e. they may contribute 50% for the 
replacement of an existing structure.) 

In order for the bypass to be successful, Mr. Curtis advised that 
North Kent and South Kent Avenues - would have to be utilized as an 
arterial to relieve Marine Drive. Council has resolved that South 
Kent be discontinued as a through route and property has been 
acquired between Knight and Boundary to preserve the area for 
recreation purposes. From a traffic standpoint, utilizing North 
and South Kent Streets as an arterial route outweighs the argument 
of people getting to the recreation areas. Under or overpasses 
could be constructed at key points along Kent Street. Mr. Curtis 
also felt the area south of Marine Drive at Boundary should be 
utilized as an industrial area and afforded proper access and 
distribution facilities. 

Mr. R. Spaxman, Director of Planning, advised that the area between 
Marine Drive and the by-pass should be considered further. The 
by-pass would disect proposed residential enclaves in Champlain 
Heights and a good deal of rental family housing would be lost. 
There is a problem in the South and North Kent Avenues area in that 
there is a fair amount of residential co-existing with industrial. 
It would be expensive to buy up the single family houses to make the 
area industrial. Also if South Kent goes through, recreation areas 
will be lost. The citizens of the area should be consulted before 
any decision is made. 

With respect to time controls, Mr. Curtis advised that if all truck 
trips were concentrated in the day time hours, the cost of goods 
movement would immediately increase. Analysis has shown that 8% of 
trucks leave during evening and night periods and 5% between mid- 
night and 7.00 a.m. Approximately 450 million tons per year move at 
night. 

After discussion, the Committee 
RECOMMENDED 

A. THAT the Marine Drive-Boundary Road by-pass of the South Slopes 
be designed and constructed at a cost of $275,000; funds to 

be available from the 1976 Supplementary Capital Budget. 

B. THAT the City Engineer be authorized to seek agreement with 
the Municipality of Burnaby on the physical aspect of the 
Marine Drive-Boundary Road by-pass proposal. 

C. THAT the Boundary Road- Vanness railroad overpass be re- 
constructed at a cost of approximately $150,000; negotiations 
to be entered into with respect to cost sharing with Federal 
and Provincial Governments; the City's share to be available 
from the 1976 Supplementary Capital Budget. 

(At this point Alderman Bird left the meeting.) 
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Clause No. 1 Continued . 

D. THAT the City Engineer's recommendation No. 11 contained in 
the report of the City Manager dated November 5, 1975, be 
deferred for consideration at an evening meeting of the 
Standing Committee on Planning and Development in the area at 
which residents in the vicinity of the foot of Victoria Drive 
will be invited to attend; at that time detailed information 
and costs to be available on which points on Kent Avenue would 
require access to the recreation areas as well as costs and 
timing for implementing North and South Kent Avenues as an 
arterial route to Marine Drive. 

E. THAT in the interim, instructions be given officials not to 
release the land acquired by the City in the North and South 
Kent Avenues area between Knight Street and Boundary Road. 

F. THAT the proposal to control truck noise through time controls 
on a large scale not be pursued. 

NOTE FROM CLERK: 

Subsequent to the meeting, a letter dated January 22, 1976 
was received in this office on January 29, 1976 from the Killarney 
Champlain Citizens for Action requesting to appear as a delegation 
on this matter on February 10, 19 76. 


2. Cedar Cottage - N.I. P. Implementation Stage . 

Council on December 16, 197 5 referred the following motion to the 
Standing Committee on Planning and Development for consideration and 
report back to Council: 

"That the use of the site office of the Cedar Cottage 
Neighbourhood Improvement Program and the present 
staff, be extended to the end of 1976, and the Director 
of Planning be instructed to maintain existing planning 
services in the area." 

Mr. D. Sinclair, Planner for the Cedar Cottage area, distributed copie 
of a budget indicating costs for operating the site office for 3,6, 
9 and 12 months. 

Citizens of the area expressed their wish that the site office? remain 
open. 

After discussion the Committee 
RECOMMENDED 

A. THAT the use of the Cedar Cottage site office be extended 

to the end of 1976 with the staff consisting of a Planner II 
(100% for 6 months and 50% for 6 months), a Planning 
Assistant III and a Clerk Typist II. 

(Alderman Kennedy wished to be recorded as opposed.) 

B. THAT the City Manager be authorized to approve a budget for 
the operation of the site office; any significant difference 
in the final budget and the one presented, to be reported to 
the Committee. 


The Meeting adjourned at 4.45 P.M. 

FOR COUNCIL ACTION SEE PAGE(S) 
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CITY OF VANCOUVER 

REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, February 10, 1976, in the Council Chamber, 
commencing at 2:00 p.m. 

PRESENT ; Mayor Phillips 

Aldermen Bird, Bowers, Boyce , Cowie , 
Har court, Kennedy, Marzari, 
Rankin, Sweeney and Volrich 

CLERK TO THE COUNCIL; D.H. Little. 


PRAYER . 

The proceedings in the Council Chamber were opened with prayer. 


CONDOLENCE . 

MOVED by Aid. Bird 
SECONDED by Aid. Cowie 

THAT the Council express its condolence to the family of the 
late Mr. H. R. MacMillan, a Freeman of the City. 

- CARRIED UNANIMOUSLY 


ACKNOWLEDGMENT 

The Mayor acknowledged the presence in the Council Chamber of 
students from the Employment Orientation for Women Class at Vancouver 
Community College, under the direction of their instructor, 
Betsy McDonald. 

'IN CAMERA' MEETING 

The Council was advised that there were matters to be considered 
'In Camera' later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Sweeney 
SECONDED by Aid. Bird 

THAT the Minutes of the Regular Council Meeting of February 
3, 1976, with the exception of the 'In Camera' portion, be adopted. 

- CARRIED UNANIMOUSLY 


OPENING CEREMONY - NEW VANTERM TERMINAL 

The Mayor reminded Council of the formal opening of the new 
Vanterm Terminal today at 4.00 p.m. Aldermen Bird, Kennedy and 
■Sweeney expressed their wish to attend. 


Regular Council, February 10, 1976 
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COMMITTEE OF THE WHOLE 

MOVED by Aid. HaroDurt 
SECONDED by Aid. Sweeney 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 


UNFINISHED BUSINESS 

Council agreed to defer consideration of the following items 
of Unfinished Business, pending the hearing of delegations later 
this day. 

1. Report of Special Committee of Council to Study 
Fire Safety in Highrise Buildings. 

2. Change of Management - Oppenheimer Lodge. 

3. Imperial Oil Gas Station at 1407 East 41st Avenue - 
Request to Convert to Self-Serve. 

4. Brock House Society - Request for Interim Operating Funds. 

5. Truck Transportation in Vancouver. 


COMMUNICATIONS OR PETITIONS 

1. Removal of Billboards and 
Roof Signs. 

Under date of January 23, 1976, the Carpenters Shopmen, Local 
Union 1928, submitted the following letter; 

" With reference to the removal of billboard and roof 

signs we would request that, in view of the present 
economic situation and heavy unemployment, before reaching 
a decision the Council will give consideration to the 
number of jobs placed in jeopardy. 

Therefore Local 1928 on behalf of our members working 
in the related industry, appeal to the Council to make 
employment and job security a prime consideration in reaching 
a decision on this matter. 

Thanking you in anticipation of your co-operation." 

MOVED by Aid. Sweeney 

THAT the foregoing letter be received for information. 


- CARRIED UNANIMOUSLY 


Board of AcMinistration , August 14, 1970 (REGULAR PERSONNEL - 2) 

Clause No. 1 (Cont'd.) 

SUMMARY 


Incumbent 


Vacant 


Present 
Classification 

License Inspector 
Pay Grade 20 
($602 - 722) 


Proposed 
Classification 

Clerk III 
Pay Grade 17 
($526 - 629) 


Effective 
Date 

When 
adopted 


The proposed reclassification has been discussed with the 
Business Manager for the Vancouver City Hall Employees' Association 
and he concurs with the recommendation, subject to the matter being 
reviewed within six months. 


RECOMMENDED that the vacant License Inspector I position 
be reclassified to a Clerk III position in accordance with the 
recommendation of the Director of Personnel Services, subject to 
review six months after the position is filled. 


******** 


fo 
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COMMUNICATIONS OR PETITIONS (Cont'd) 

2 . Co-sponsorship and Grant 

Request - Concept Symposium 
Summer 1976. 


Council noted a letter dated February 3, 1976, from the Sculpture 
Symposium Society of B.C., advising that it is presently organizing 
a Concept Symposium to be called Urbanart, which will be held at the 
end of Summer, 1976. The main object of Urbanart is to show how 
artists could contribute to develop an alternative urban environment. 
Proposals will be displayed during a two-week festival. 

The Society is requesting that the City co-sponsor Urbanart 
and, in this regard, a letter addressed to the Chairman of the 
Finance Committee was also noted, asking the City to consider a 
grant of $5,000. 

MOVED by Aid. Volrich 

THAT the request of the Sculpture Symposium Society of British 
Columbia be referred to the Finance Committee for consideration 
and report, after obtaining budget details from the Society and 
comments from the Director of Social Planning. 

- CARRIED UNANIMOUSLY 


3. Resignation of Mr. Waddell 
from Family Court Committee 

Under date of February 5, 1976, Mr. Ian G. Waddell submitted 
his resignation from the Family Court Committee because of other 
commitments. Mr. Waddell was appointed by Council on February 3, 
1976. 

MOVED by Aid . Bowers 

THAT Mr. Waddell 's resignation be accepted with regret. 

- CARRIED UNANIMOUSLY 

4 . Resignation of Mrs Rebecca Watson 
from Board of Variance . 


Mrs. Rebecca Watson, in a letter dated February 5, 1976, 
submitted her resignation from the Board of Variance for health 
reasons . 

MOVED by Aid. Bird 

THAT Mrs. Watson's resignation be accepted with regret, and 
the Mayor forward a letter of appreciation on behalf of Council. 

FURTHER THAT the matter of filling the vacancy be referred 
to the City Clerk to bring foirward at the appropriate time for 
Council's consideration. 


- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIONS (Cont'd) 

5. Variety Clubs International - 

1976 Telethon - Grant Request . 

In a letter dated January 29, 1976, the Variety Clubs Inter- 
national submitted a request for a grant to cover the following 
costs with respect to its 1976 Telethon, to be held February 21 
and 22, 1976. 


Theatre rental $ 3,500.00 

Police protection and security. $ 5 ,770 .00 

$ 9 ,270.00 


The City Clerk advised of grants equal to the rental of the 
Queen Elizabeth Theatre only, provided in previous years. 

MOVED by Aid . Rankin 

THAT a grant of $3,500 be approved to the Variety Clubs 
International, equal to the rental of the Queen Elizabeth Theatre 
for its annual Telethon to aid Handicapped Children. 


- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY. 


CITY MANAGER'S AND OTHER REPORTS 


A. MANAGER'S GENERAL REPORT 
FEBRUARY 6, 1976. 


Works and Utility Matters 
(February 6, 1976) 


The Council considered this report which contains two clauses, 
identified as follows: 


Cl . 1. Closure of portion of the South side of 6th Avenue 
between Alder and Spruce Streets - adjacent to 
Lot 3, except South 10 feet and North 7 feet. 
Block 294, D.L. 526, Plan 590. 

Cl . 2. Local Improvements "By Petitions" and on "Special 
Grounds " . 


The Council took action as follows: 


Clauses 1 and 2 . 


MOVED by Aid. Volrich 

THAT the recommendations of the City Manager, as contained 
in Clauses 1 and 2 of this report, be approved. 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Building and Planning Matters 
(February 6, 1976) 

The Council considered this report which contains seven clauses, 
identified as follows: 

Cl . 1. Premises at 4584 West 1st Avenue. 

Cl . 2. Cedar Cottage N.I. P. Appropriation: Tree Planting 

on Victoria/Commercial Diversion. 
Cl . 3. Consultant's Fees and Finalized Work Program for 

the Downtown East Side. 
Cl. 4. South Side of 2400 Block West 3rd Avenue and South 

Side of 2400 & 2500 Blocks West 4th Avenue - 

Rezoning Applications. 
Cl. 5. Amendment to CD-I By-law - 3282-3298 East 1st Avenue 

(S.E. Corner East 1st Avenue and Rupert Street) 
Cl . 6. N.I. P. Kitsilano Appropriation of Funds - Kitsilano 

Information Centre. 
Cl. 7. Neighbourhood Improvement Program - Kitsilano 

Appropriation: Child Care Services. 

The Council took action as follows: 


Premises at 4584 West 1st Avenue 
(Clause 1) 

MOVED by Aid. Bowers 

THAT this clause be received and the Director of Planning be 
requested to discuss the matter with the Director of Legal Services 
and report as to whether re-zoning of the property, or any other 
solution can be recommended which could resolve the situation. 

- CARRIED UNANIMOUSLY 


Cedar Cottage N.I. P. Appropriation - 
Tree Planting on Victoria/Commercial Diversion. 
(Clause 2) 

MOVED by Aid . Bird 

THAT the recommendation of the City Manager, as contained 
in this Clause, be approved. 

- CARRIED UNANIMOUSLY 

Consultant's Fees and Finalized Work 
i Program for Downtown Eastside 
I (Clause 3) 


MOVED by Aid. Harcourt. 

THAT the recommendation of the City Manager, as contained 
in this Clause, be approved. 

- CARRIED UNANIMOUSLY 


Clauses 4 and 5 


MOVED by Aid. Bird 

THAT the recommendations of the City Manager, as contained 
in clauses 4 and 5, be approved. 

- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Building and Planning Matters 
(February 6, 1976.) (Cont'd) 

N.I. P. Kitsilano Appropriation of Funds - 
Kitsilano Information Centre. (Clause 6) 

MOVED by Aid . Bowers 

THAT this clause be deferred until the future of the Community 
Resource Boards has been determined. 

- CARRIED UNANIMOUSLY 

Neighbourhood Improvement Program - 
Kitsilano Appropriation: Child Care 
Services (Clause 7) 


MOVED by Aid. Harcourt 

THAT the recommendation of the City Manager, as contained in 
this Clause, be approved. 

- CARRIED UNANIMOUSLY 


Fire and Traffic Matters 
(February 6, 1976) 

Replacement of Fire Apparatus - 
Tender No. 39-75-4. (Clause 1) 

MOVED by Aid . Bird 

THAT the recommendation of the City Manager, as contained in 
this report, be approved. 

- CARRIED UNANIMOUSLY 


Finance Matters 
(February 6, 1976 ) 

The Council considered this report which contains three clauses 
identified as follows: 

Cl. 1. Renewal of Fiscal Agency for City Debenture issues. 
CI. 2. Judgment Against Constable Stanley R. Bush in 
Civil Action. 
! Cl . 3 . Increase in Water Rates Revenue. 

' The Council took action as follows: 

i 

Renewal of Fiscal Agency for 
City Debenture Issues 
(Clause 1) 

MOVED by Aid. Volrich 

THAT the recommendation of the City Manager, as contained in 
i this Clause, be approved. 

! - CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Finance Matters 
(February 6, 1976) (Cont'd ) 

Judgment Against Constable Stanley 
R. Bush in Civil Action. 
(Clause 2) 

MOVED by Aid. Bowers 

THAT the request of the Vancouver Police Board, as contained 
in its letter of January 21, 1976, with respect to the indemnification 
of Constable Stanley R. Bush, be approved. 

- CARRIED UNANIMOUSLY 

Increase in Water Rates Revenue 
(Clause 3) 

MOVED by Aid. Bowers 

THAT the recommendation of the City Manager, as contained in 
this Clause, be approved. 

- CARRIED UNANIMOUSLY 


Personnel Matters 
(February 6, 1976 ) 

The Council considered this report which contains two clauses, 
identified as follows: 

Cl. 1. Approval in Advance of 1976 Budget - Managerial 

and Supervisory Course Attendance - 48 Employees, 
All Departments. 

Cl. 2. Leave of Absence - Mrs A.I. Derby - Plan Checking 
Assistant I. 

The Council took action as follows. 

Clauses 1 and 2 . 

MOVED by Aid. Bowers 

THAT the recommendations of the City Manager, as contained 
in Clauses 1 and 2 of this report, be approved. 

- CARRIED UNANIMOUSLY 


Property Matters 
(February 6, 1976) 

The Council considered this report, which contains six clauses, 
identified as follows: 

Cl . 1. Extension of time to Complete Development, 

Maq Holdings Ltd., 879 East Hastings St. 
Cl. 2. Lease of 250 Terminal Avenue. 

Cl. 3. Extension of Option - Anavets Senior Citizens 
Housing - 900 Block East 8th Avenue. 

Cent ' d . . . . 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Property Matters 
j (February 6, 1976) (Cont'd) 

' Cl . 4 . Assignment of Lease- City-owned Lot 4, Block 52, 

D.L. 37, situated: S/S of 3300 Block Kingsway, 
i West of Tyne Street. 

Cl . 5. McLaren Electric Building, 2151 Burrard Street, 

Lease of portion (21600 square feet) of Second Floor. 
Cl. 6. 39 Lots in the Strathcona Area - Option to Repurchase. 

j 

: The Council took action as follows: 

' Extension of time to Complete Development 
; Maq Holdings Ltd., 879 East Hastings St. 
I (Clause 1) 

i MOVED by Aid. Rankin 

THAT the City proceed in accordance with its resolution of 
j December 16, 1975. 

I - (carried) 

i (Aid. Cowie, Harcourt, Kennedy and Volrich opposed) 

MOVED by Aid. Cowie 

THAT this matter be deferred until the next meeting of Council 
j at which time the developers be asked to appear before Council and 
; show cause that they will commence development within two months. 

j - LOST 

I (Aid. Bird, Bowers, Kennedy, Rankin, Sweeney and Volrich opposed) 

I The motion to defer having lost, the motion by Alderman Rankin 

i was put and CARRIED 

I 

I 

' Clauses 2 and 3 . 


MOVED by Aid. Rankin 

THAT the recommendations of the City Manager, as contained in 
clauses 2 and 3, be approved. 

- CARRIED UNANIMOUSLY 


Clauses 4-6 inclusive 


MOVED by Aid. Volrich 

THAT the recommendations of the City Manager, as contained in 
clauses 4, 5 and 6, be approved. 

- CARRIED UNANIMOUSLY 


B. Lot 1, Block 2, N/W^ Section 24, T.H.S.L. 
Plan 15707. Situated: S/E Corner of 
Venables & Renfrew Streets. Residences 
for Senior Citizens. 

MOVED by Aid. Volrich 

THAT the recommendation of the City Manager, as contained in 
this report, be approved. 

- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

I . Report of Standing Committee 
on Housing and Environment 
(January 29, 1976) 

Housing for the Handicapped 
(Clause 1) 

MOVED by Aid. Harcourt 

THAT the recommendation of the Committee, as contained in 
this Clause, be approved. 

- CARRIED UNANIMOUSLY 


ill. Report of Standing Committee 

on Housing and Environment, 
! January 29, 1976 

The Council considered this report which contains eight 
clauses identified as follows: 


Cl. 

1: 

Status Report on Government Assisted Housing 

Cl . 

2 : 

Vacant Premises Survey in the Downtown Core 



Area 

Cl . 

3: 

Royal Rooms, 23 7 Main Street 

Cl . 

4: 

Progress on Enforcement of City Fire By-law 



to Upgrade Hotels 

Cl . 

5: 

Progress Report re Municipal By-law Court 

Cl . 

6: 

Wicklow Hotel, 1516 Powell Street 

Cl. 

7: 

Bonus Provision - Kitsilano RM-3B and RM3A-1 



Zoning 

Cl . 

8: 

Killarney Gardens 


The Council took action as follows: 
Clauses 1-8 inclusive 

MOVED by Aid . Harcourt 

THAT Clauses 1, 5a, 6 and 8, be received for information, 
and the recommendations of the Committee, as contained in Clauses, 
2, 3, 4, 5 and 7, of this report be approved. 

- CARRIED UNANIMOUSLY 


III. Report of Standing Committee 
on Finance & Administration, 
January 29, 1976 

The Council considered this report which contains three 
clauses identified as follows: 

Cl. 1: Fire Fighting Services in B.C. 

Cl. 2: Financial Assistance to Municipalities for 1976 
Cl. 3: Business License Fees 

The Council took action as follows: 

Clauses 1 , 2 and 3 . 

MOVED by Aid. Volrich 

THAT the recommendations of the Committee, as contained in 
Clauses 1, 2 and 3 of this report, be approved. 


- CARRIED UNANIMOUSLY 


202 ^ 
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CITY MANAGER'S AND QTHKR REPORTS (Cont'd) 


IV. Report of Standing Committee 
on Community Services, 
January 29, 1976 

The Council considered this report which contains five 
clauses identified as follows: 

Cl. 1: Farmers' Market 

Cl . 2: Liquor Permit Application - 

1630 Alberni Street 
Cl. 3: Neighbourhood Pubs - Hours of Operation 
Cl. 4: Abacus Realty Inc. - Method of Operation 
Cl. 5: Tax Buyers 

I The Council took action as follows: 

! 

i clauses 1, 2 and 3. 
I MOVED by Aid. Rankin 

j THAT Clauses 1 and 3 be received for information, and the 

j recommendation of the Committee, as contained in Clause 2, be 
' approved. 

- CARRIED UNANIMOUSLY 


Abacus Realty Inc. - 
Method of Operation. 
(Clause 4) 

In considering this clause. Council noted a brief, dated 
February 5, 1976, from Abacus Realty Inc., which had been circulated 
previously. The Company requested Council to amend By-law No .4450, 
Section 2, and gave reasons for this request. 

MOVED by Aid. Rankin 

THAT the recommendation of the Committee be approved, after 
amendment by inserting the words _* an initial fee of before th e 
amount of $5.00. 

- (amended) 


i MOVED by Aid. Volrich 

I THAT the first part of the Committee's recommendation be 

i amended to read as follows : 

"THAT Mr. L. Rivero of Abacus Realty Inc., be requested 
to appear before Council with respect to his rental 
J agency business . " 

- CARRIED 

(Aid. Bowers, Boyce , Harcourt, Marzari and Rankin opposed) 

The motion as amended and reading as follows, was put and 
CARRIED UNANIMOUSLY 

"THAT Mr. L. Rivero of Abacus Realty Inc., be requested 
to appear before Council with respect to his rental 
agency business; 

FURTHER THAT Council request the Director of Planning 
j & Research of the Provincial Department of Housing to 

consider reducing the maximum fee government funded 
rental agencies are permitted to charge, from $10.00 
I to an initial fee of $5.00 to match Vancouver City's 

' By-law governing the operation of housing rental agencies." 


Underlining denotes amendment . 
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Report of Standing Committee 
on Community Services. (Cont'd ) 

Tax Buyers 
(Clause 5) 

MOVED by Aid . Rankin 

THAT this clause be received and the reports referred to be 
made available to the Committee in two weeks' time. 

- CARRIED UNANIMOUSLY 


At this point Council agreed to vary the Agenda 
to consider the matter of a grant for the Brock 
House Society. 


UNFINISHED BUSINESS 


Brock House Society 

Recfuest for Interim Operating Funds . 

Council, on January 6, 1976, wheh considering the matter of 
a grant to the Brock House Society, passed the following mot-^on: 

"THAT further consideration of the Brock House Society's 
request for a grant be given when all Members of 
Council are present and representatives of the Society 
be invited to address Council as a delegation at that 
time . " 

A delegation from the Brock House Society was present in the 
public gallery, however, it was 

MOVED by Aid. Harcourt 

THAT Council approve a grant of $3,500 to the Brock House 
Society towards interim operating expenses; these funds to be 
provided from the Social Planning Department's POSER Budget. 


- CARRIED BY THE 
REQUIRED MAJORITY 


(Aid. Bowers and Volrich opposed) 


V. 


CITY MANAGER'S AND OTHER REPORTS (Cont'd) 


Report of Standing Committee 
on Planning and Development, 
January 29, 1976 


Ihe Council considered this report which contains six 
clauses identified as follows: 


CI, 

CI. 
CI. 
CI. 

CI, 
CI, 


2 
3 
4 

5 ; 
6; 


Harbour Park Developer Proposal - 
Progress Report 

Laurel & Spruce Street Land Bridges 
Grandview-Woodland Area Planning 
Kitsilano Area Planning Program - 
West Broadway Plan 
Status Report - Champlain Heights 
Chinatown and Gastown Historic Areas 
Planning Committee 


The Council took action as follows 


cont ' d. . 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Report of Standing Committee on 
Planning and Development (Cont'd) 

i 

i Harbour Park Developer Proposal: 

Progress Report 
j (Clause 1) 

: MOVED by Aid. Bowers 

THAT this clause in the Committee's report be received for 
information. 

j - CARRIED UNANIMOUSLY 

I Laurel & Spruce Street 

' Land Bridges 

I (Clause 2) 

MOVED by Aid. Bowers 

THAT the recommendations of the Committee be approved, after 
I deleting recommendation 'B', and striking the words 'the two' in 
recommendation 'C' and substituting the word 'any'. 

- (carried unanimously) 

! MOVED by Aid. Kennedy 

THAT this whole subject be deferred and brought up at a later 
date when Council Members are more aware of all the ramifications. 

1 - LOST 

i (Aid. Bird, Bowers, Cowie , Harcourt, Marzari, Rankin 

Volrich and the Mayor opposed) 

The motion to defer having lost, the motion by Alderman 
Bowers was put and CARRIED UNANIMOUSLY 


I MOVED by Aid. Bowers 

! THAT the Spruce Street bridge not be proceeded with at this 

time. 

- CARRIED 

(Alderman Cowie opposed) 


At this point in the proceedings. Alderman Boyce left 
the meeting. 


MOVED by Aid. Bowers 

THAT the Laurel Street bridge be 
and the budget be reduced accordingly, 
being constructed. 

(Aid. Kennedy and Marzari opposed) 

MOVED by Aid. Kennedy (in amendment) 

THAT the design of the Laurel Street bridge be changed to 
reduce the width to 30 feet. 

- (lost) 

(Aid. Cowie, Harcourt, Sweeney, Rankin and the Mayor opposed) 


proceeded with as recommended 
based on one bridge only 

- (carried) 


493 


BOARD OF ADMINISTRATION 

PROPERTY MATTERS 
AUGUST 21. 1970 

The Board considered matters pertaining to Properties and submits 
the following report. 

PART I 
SUNDRIES 

RECOMMENDATIONS 

1. Establishment of City-Owned Property 
For Highway Purposes 

The Supervisor of Property and Insurance reports as follows: 

"The lane between Lots 13 to l6, Blocksiy & l8, D.L. 
195j which is located South of 19th Avenue, West of 
Marshall Street, was acquired by the City by tax sale 
in 1945, at a cost of $22.27. The Land Registry Office 
records describe this property as 'the lane between 
Lots 13 to 16' and it would appear that it was originally 
intended for lane purposes, but was never formally 
established as highway. The property is partially 
developed as a lane to provide access to Lot 1$, 


The City Engineer is agreeable to the establishment 
of this property for highway purposes and a charge 
against his Department of $22.27. A formal resolution 
covering this establishment will be forwarded to 
Council . 

RECOMMENDED that the lane between Lots 13 to l6. Blocks 
17 & 18, District Lot 195, Group 1, N.W.D. Plan 2002, 
be established for highway purposes at a cost of $22.27 
to the City Engineer." 

Your Board 


RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be approved. 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) J^OS 

i 

j Report of Standing Committee on 
Planning and Development (Cont'd) 

Laurel & Spruce Street 
Land Bridges. 
(Clause 2) (Cont'd) 

A tie-vote resulted and, therefore, the amendment was 
declared LOST. 

The motion by Alderman Bowers was, therefore, put and CARRIED 

i 

j (Aid. Kennedy and Marzari opposed) 


At this point. Aldermen Kennedy and Sweeney left the meeting. 


j Clauses 3, 4, 5 and 6 

MOVED by Aid . Bowers 
i THAT the recommendations of the Committee, as contained in 

clauses 3, 4, 5 and 6 of this report, be approved. 

- CARRIED UNANIMOUSLY 


Council recessed at 4.05 p.m., and, following 
and 'In Camera' meeting in the Mayor's Office 
recessed again to reconvene in open council in 
the Council Chamber, at 7.30 p.m. 


Regular Council, February 10, 1976 


The Council reconvened in the Council Chamber at 7:30 p.m. with 
Mayor Phillips in the Chair and the following members present: 

PRESENT : Mayor Phillips 

Aldermen Bird, Bowers, Boyce, Cowie, Harcourt, 
Kennedy, Marzari, Rankin, Sweeney and 
Volrich 

UNFINISHED BUSINESS & DELEGATIONS (cont'd) 

Fire Safety in Highrise 
Office Buildings 

On September 30, 1975, Mr. R.S. Nairne, Chairman of Council's 
Special Committee to Study Fire Safety in Highrise Buildings, 
submitted his Committee's report to Council for consideration. 
At that time. Council resolved that the report 
be deferred for two months, at which time. Council meet with 
members of the Special Committee, affected property owners and 
interested groups to discuss the report of the Special Committee. 

Mr. R.S. Nairne and other members of the Committee were 
present in Council this evening. 

The following delegations made representations to Council 
on this matter: 

Mr. M. Evison, President, Building Owners' and Managers' 
Association of Vancouver (BOMA) , addressed Council and filed 
a brief indicating that BOMA Vancouver does not subscribe to 
all of the Special Committee's recommendations. The brief 
identified five major areas of concern to BOMA Vancouver; 
these are: 

(1) That external opening areas be supplied on each 
floor as per National Building Code of 1975 

Based on a conservative estimate of over $5 million, 
we consider that this cost is completely dispropor- 
tionate to the possible benefits. 

(2) The area of a compartment shall not exceed 10,000 
sq. ft. 

We recommend this requirement become mandatory only 
on the expiration of existing leases. 

( 3 ) Time Frame 

The minimum time frame for implementing the proposed 
regulations should be three years. 

(4 ) Right of Appeal 

In order to recognize that there will be 'reasonable 
alternatives' we recommend an Appeal Board consisting 
of five members. 

(5) Tax Considerations 

Since properties will not directly benefit from imposed 
capital expenditures, we urge that such capital expend- 
itures are not considered, for the purpose of local 
assessment, as property 'improvements'. 

We further urge for the purpose of Federal and 
Provincial Income Tax that 'legislated' capital 
expenditures be subject to a form of accelerated 
capital cost allowance similar to existing provisions 
made with regard to certain pollution abatement 
expenditures . 

cent ' d. . . . 
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UNFINISHED BUSINESS & DELEGATIONS (cont'd) 


i; 

o 


Fire Safety in Highrise 
Office Buildings (cont'd) 


The brief suggested that consideration be given to using 
granulized glass in windows. However, Mr. Evison indicated 
that this solution would also be extremely costly to 
building owners. 

The City Building Inspector indicated that it would be possible 
to expand the function of the Building By-law Board of Appeal to 
cover appeals with respect to fire safety regulations for highrise 
office buildings. 

Mr. R.M. Shier, representing the Highrise Fire Protection 
Review Committee of B.C. Hydro and Power Authority, submitted 
a brief supporting the recommendations of the Special 
Committee . 

A written brief was submitted by the Board of Trade and 
circulated to Council. 

It was suggested that consideration be given to amortization 
of the cost of upgrading buildings to meet the proposed regulations. 
The Mayor suggested that BOMA look at this question and submit a 
brief to Council at a later date. 


MOVED by Aid. Volrich, 

THAT the representations and briefs be received and the City 
Manager, in consultation with appropriate officials and the Special 
Committee, review the report and recommendations of the Special 
Committee and the points raised in the briefs submitted this evening, 
with particular reference to the possible utilizing of granulized 
glass in window openings, and redefining a highrise to conform with 
the definition in the National Building Code. 

- CARRIED UNANIMOUSLY 


Change of Management - 
Oppenheimer Lodge 

Council on January 6, 1976, when considering a report of the 
Standing Committee on Housing and Environment on Change of Management 
Oppenheimer Lodge, passed the following resolutions: 

(a) THAT the B.C. Housing Management Commission be requested to 
assume management function and responsibilities of the 
Continental Hotel, Oppenheimer Lodge, Antoinette Lodge, 

and the Hard to House Facility (Cordova Lodge) . 

(b) THAT the Supervisor of Property and Insurance and Director 
of Social Planning meet with B.C.H.M.C. to discuss details 
related to the transfer of management and report back. 

(c) THAT the reports of the City Manager dated December 12, 
and December 16, 1975, be received. 

(d) THAT approval in principle be given to establishment of 
a Hostel Management Advisory Group, with membership as 
follows : 

Two representatives from the Community Resources 
Board 

One representative from the Downtown Community 
Health Society 

One representative from the Downtown Eastside 
Residents' Association 

One representative from community groups that have 

been involved in housing in the Downtown Eastside 

One representative from the Social Planning Department, 
City of Vancouver. 


cont'd. 
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I Change of Management - 

1 Oppenheimer Lodge (cont'd) 

Council on January 27, 1976, agreed to a delegation request 
from the residents of Oppenheimer Lodge on this matter. 

Mr. Roy Rogers, President, Oppenheimer Lodge Residents, 
addressed Council and filed a brief. The brief requested that 
the City continue to manage the Lodge or, failing that, that the 
present manager of the Lodge be retained. The residents are 
opposed to the proposed hostel management advisory group becoming 
involved in the day to day management of the Lodge. 

The City Manager advised that the management advisory group 
would have no input into the interior operation of Oppenheimer 
Lodge. The terms of reference of the management advisory group 
is to assist in establishing management criteria for Cordova and 
Antoinette Lodges and any other like facilities planned for the 
Downtown Eastside area. In addition, the group would work with 
prospective tenants of these residences. 

The City Manager also advised that negotiations are still 
under way with B.C. Housing Management Commission re their taking 
over management of City-owned housing developments in the Downtown 
Eastside . 

Mr. J. Cotgrave, Property and Insurance Office, stated that 
if the B.C. Housing Management Commission takes over management 
of Oppenheimer Lodge, no assurance could be given that the 
present manager, who is a City employee, would continue in this 
position as he may not wish to relinquish his status as a Civic 
i employee. Mr. Cotgrave also indicated he considers the proposed 
advisory group too cumbersoire and would prefer a similar group to 
that established prior to occupancy of Oppenheimer Lodge. 

MOVED by Aid. Kennedy, 
] THAT the hostel management advisory group have no jurisdiction 

, over management of Oppenheimer Lodge; 

FURTHER THAT management of Oppenheimer Lodge continue on the 
; present basis. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt, 

THAT the Standing Committee on Housing and Environment give 
i further consideration to management of the Continental Hotel, 
; Antoinette Lodge and Cordova Lodge, including the composition 
' of the hostel management advisory group and continuation of the 

present management of Oppenheimer Lodge. 

- CARRIED UNANIMOUSLY 


Imperial Oil Gas Station at 1407 
East 41st Avenue - Request to 
Convert to Self-Serve 


Council on January 27, 1976, deferred consideration of the 
, following clause of the Manager's report (Building and Planning 
; matters), dated January 23, 1976, to permit representations 
' from Imperial Oil Limited: 

! The Director of Planning reports as follows: 

"A letter dated 16th December 1975 addressed to the Mayor and 
Members of City Council has been received from Imperial Oil 
Limited requesting that this gas station at 

1407 East 41st Avenue at Knight Street be permitted to con- 
vert to self-service. 


cont ' d. 
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UNFINISHED BUSINESS & DELEGATIONS (cont'd) 


Imperial Oil Gas Station at 1407 East 
i 41st Avenue - Request to Convert to 
: Self-Serve (cont'd) 


Imperial Oil Limited currently has 11 of the 40 or 27.5% of their gas 
stations in the City as self-service. It is now proposed to terminate 
the existing self-serve gas station at 2000 West Broadway at Maple Street 
and tS^ansfe? the existing licence to 1407 East 41st Avenue. The number 
of Imperial Oil Limited self-service gas stations would remain unchanged, 
this exceeds the City Council's limitation of 15%. 

If this conversion is allowed, 1407 East 41st Avenue at Knight Street 
should be added to and 2000 West Broadway at Maple Street should be 
deleted from the list of permitted self-serve gas station locations 
in Schedule B of the Licence By-law controlling self-serve gas stations. 

The City Manager submits the foregoing report for the CONSIDERATION of City 
Council . 


Mr. S. Ruocco, Senior Accounts Executive, Development, Imperial 
Oil Limited, filed a brief and requested that Council approve the 
requested transfer. He indicated that the self-serve gas station at 
■ Broadway and Maple will revert to a service station, however, 
: negotiations are currently under way with Canada Safeway to 
! relinquish this site in favour of a site at another Safeway location 
: which is less congested than the Broadway and Maple site. 

; MOVED by Aid. Harcourt, 

THAT Imperial Oil Limited be granted permission to terminate 
: the existing self-serve gas station at 2000 West Broadway at Maple 
Street and transfer the existing license to 1407 East 41st Avenue; 

FURTHER THAT self-serve gas station at 1407 East 41st Avenue 
; at Knight, be added to and 2000 West Broadway at Maple be deleted 
I from the list of self-serve gas station locations in Schedule B of 
I the License By-law controlling self-serve gas stations. 

- CARRIED 


(Aldermen Kennedy, Marzari, Rankin and Volrich opposed) 


Truck Transportation in Vancouver 

Council on February 3, 1976, deferred consideration of the 
report of the Standing Committee on Planning and Development dated 
January 22, 1976, on truck transporation in Vancouver to permit 
representations from the Killarney-Champlain Citizens for Action, 
at which time the City Engineer would give a brief report 
j reference. 

1 The City Engineer, by means of maps, gave a report reference 

: on the proposals to construct a Marine Drive-Boundary Road bypass 
: of the South Slope. This bypass would provide relief from truck 
traffic on Knight Street. The City Engineer advised it is 
proposed to utilize North and South Kent Avenues as an arterial 
\ to relieve Marine Drive. It is eventually proposed that Marine 
Drive, in the vicinity of Boundary, would only be used by 
trucks using the Boundary Road-Marine Drive bypass. 

Mr. Sol Jackson submitted and read a brief on behalf of the 
Killarney-Champlain Citizens for Action. He stated the main 
opposition to the proposed truck route is the probable loss of 
400 low-cost rental housing units which were to be constructed 
in the area of Champlain Heights located south of Marine Drive. 
! The citizens are also requesting that they be involved in any 
' further developments cf the area including truck route planning. 


cont'd. 
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UNFINISHED BUSINESS AND DELEGATIONS (cont'd) 

Truck Transportation in Vancouver 
(cont'd) 


Mr. Jackson urged Council that if the proposed Boundary Road- 
Marine Drive bypass is implemented, the cost of noise control be 
included. Mr. Jackson also suggested that consideration be* given 
to declassifying S.E. Marine Drive as a truck route and classifying 
the proposed Marine Way in its stead. 

It was suggested that the Planning and Development Committee 
discuss the housing mix in Areas E and F in Champlain Heights in 
view of the probable loss of 400 low-cost rental housing units 
resulting from the Marine Drive-Boundary Road bypass. 

MOVED by Aid. Bowers, 

THAT the following recommendations of the Planning and 
Development Committee as amended this day be approved: 

A. That the Marine Drive-Boundary Road by-pass of the South 
Slopes be designed and constructed at a cost of $275,000; 
funds to be available from the 1976 Supplementary Capital 
Budget. 

B. That the City Engineer be authorized to seek agreement 
with the Municipality of Burnaby on the physical aspect 
of the Marine Drive-Boundary Road by-pass proposal. 

C. That the Boundary Road-Vanness railroad overpass be 
reconstructed at a cost of approximately $150,000; 
negotiations to be entered into with respect to cost 
sharing with Federal, Provincial and Municipal Governments; 
the City's share to be available from the 1976 Supple- 
mentary Capital Budget. 

D. That the City Engineer's recommendation No. 11 contained 
in the report of the City Manager dated November 5, 1975, 
be deferred for consideration at an evening meeting of 
the Standing Committee on Planning and Development in 
the area at which residents in the vicinity of the foot 
of Victoria Drive will be invited to attend; at that time 
detailed information and costs to be available on which 
points on Kent Avenue would require access to the recreation 
areas as well as costs and timing for implementing North and 
South Kent Avenues as an arterial route to Marine Drive. 

E. That in the interim, instructions be given officials not to 
release the land acquired by the City in the North and 
South Kent Avenues area between Knight Street and Boundary 
Road . 

F. That the proposal to control truck noise through time 
controls on a large scale not be pursued. 

- CARRIED UNANIMOUSLY 

(Underlining denotes amendment) 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Sweeney, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Rankin, 

THAT the report of the Committee of the Whole be adopted. 
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- CARRIED UNANIMOUSLY 
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BY-LAWS 


1. BY-LAW TO AMEND BY-LAW NO. 3575, 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW (S/E Corner Adanac and 
Cassiar Streets) 


MOVED by Aid. Harcourt, 
SECONDED by Aid. Rankin, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Rankin, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

(Aldermen Bowers, Marzari and Volrich were excused from 
voting on this By-law) 


MOTIONS 


1. Allocation of Land for Lane 
Purposes (1215 Rossland) 

MOVED by Aid. Volrich, 
SECONDED by Aid. Bowers, 

THAT WHEREAS the registered owner has conveyed to the City of 
Vancouver, for lane purposes, the following described lands: 

West four feet of Lot 15, Block 4 in the South East 
Quarter of Section 23, Town of Hastings Suburban 
Lands, Plan 4819 

(1215 Rossland Street) ; 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
road purposes, and declared to form and constitute portions of 

- CARRIED UNANIMOUSLY 
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NOTICE OF MOTION 

The following Notice of Motion submitted by Alderman Kennedy 
was recognized by the Chair: 


Community College Planning 


MOVED by Aid. Kennedy, 

THAT WHEREAS it is becoming increasingly difficult to preserve 
the well-established single family residential neighbourhood areas 
within the City's boundaries; 

AND WHEREAS there is growing concern that Community Colleges 
and their related need for automobile parking represents a serious 
burden to residential streets which were not designed to 
accommodate the overspill of cars; 

AND WHEREAS these extra automobiles cause danger to children 
and seriously affect the environment with noise, fumes and lack 
of privacy; 

THEREFORE BE IT RESOLVED THAT College Councils be requested 
to plan their educational requirements to fit the scale and 
character of the neighbourhoods within which new campuses are 
programmed ; 

AND FURTHER BE IT RESOLVED THAT College Councils be requested 
to consult with the Director of Planning, particularly in the 
initial stages of College planning, in order that all of the 
ramifications in respect of such planning can be taken care of 
in the early stages and in order that developments may be 
finally brought about which will be acceptable to both the 
Colleges and to the public at large. 

(Notice) 


ENQUIRIES AND OTHER MATTERS 


Alderman Volrich - 

Travel Expenses: 

CFMM Executive Meeting 


advised that he had agreed to 
accept the appointment as a 
Director of C.F.M.M. and had 
attended a one day meeting in 
Ottawa last week. He indicated 
he will file a memo with 
Council on matters raised at 
the meeting which would be of 
interest to Council members. 
He indicated he was unsure at 
this point whether C.F.M.M. 
would assume responsibility for 
his travel and other expenses 
related to the meeting. 


MOVED by Aid. Harcourt, 
SECONDED by Aid. Bird, 

THAT in the event that the Canadian Federation of Mayors and 
Municipalities does not assume responsibility for expenses incurred 
by Alderman Volrich in attending a meeting of its executive in 
Ottawa the week of February 2, 1976, Council approve payment of 
travel and other incidental expenses incurred by Alderman Volrich 
in this regard. 

- CARRIED UNANIMOUSLY 


Alderman Volrich - advised that he had been 

Guatemalan Relief Fund Drive contacted by the Red Cross with 

respect to its desire to hold a 
Guatemalan Relief Fund Drive on 
Friday, February 13th, and 
Saturday, February 14th, 1976. 


cont'd. 
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ENQUIRES AND OTHER MATTERS (cont'd) 

Guatemalan Relief Fund 
Drive (cont'dj 


MOVED by Aid. Volrich, 
SECONDED by Aid. Rankin, 

THAT permission be given to the Vancouver Branch of the 
Canadian Red Cross to hold a Guatemalan Relief Fund Drive in 
the City of Vancouver from 9:00 a.m. to 9:00 p.m. Friday, 
February 13th, and 9:00 a.m. to 5:00 p.m. Saturday, February 
14th, 1976. 

- CARRIED UNANIMOUSLY 


Alderman Boyce - 

Body Rub Parlour By-law 


requested a report on the 
status of the proposed Body 
Rub Parlour By-law. The 
Mayor directed the City 
Manager investigate this 
matter and advise Alderman 
Boyce. 


Alderman Harcourt - 

GVRD - Hospital Construction 


referred to a special meeting 
of the GVRD Board of Directors 
at 10:00 a.m. February 11, 1976, 
on hospital construction. He 
considers this matter of great 
importance to Vancouver because 
a number of the major projects 
planned affect the City of 
Vancouver. He requested the 
Mayor to obtain as much 
information as possible on this 
topic for Council's information. 


Alderman Marzari requested 

that Council members on the 

GVRD Board support any 

request for a delegation 

that may come from pediatricians. 


Mayor Phillips - 
Vancouver Community College 
(King Edward Site) 


indicated that the matter of 
extension of the Vancouver 
Community College lease on the 
King Edward site was also on 
the agenda for the GVRD Board 
meeting. 


The Council adjourned at approximately 9:35 p. 


m. 


***** 


The foregoing are Minutes of the Regular Council Meeting of 
February 10, 19 76, adopted on February 24, 19 76. 
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WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 

RECOMMENDATIONS ; 

1. Closure of portion of the South side of 6th Avenue between Alder and 
Spruce Streets - adjacent to Lot 3, except South 10 feet and North 
7 feet. Block 29A. D.L. 526, Plan 590 

The City Engineer reports as follows: 

"The City presently owns Lot 3, Block 294, D.L. 526, Plan 590 and intends 
to place this property on the market. The North 7 feet and South 10 
feet of Lot 3 have been established as highway several years ago, for the 
widening of Sixth Avenue and a future lane respectively. Since the 
completion of. the False Creek subdivision on the North side of Sixth 
Avenue, no widening on the South side of Sixth Avenue, in this area, is 
contemplated. The North 7 feet of Lot 3 is surplus to the City's 
highway requirements. The South 10 feet of this lot is still required 
for a future lane. 

I RECOMMEND that the North 7 feet of Lot 3, Block 29A, D.L. 526, Plan 
590 be closed, stopped up and consolidated with the abutting Lot 3, 
except the South 10 feet, to form one parcel." 

The City Manager RECOMMENDS that the foregoing be approved. 

2 . Local Improvements "By Petition" and on "Special Grounds" 

The City Manager submits the following report of the City 
Engineer and the Director of Finance: 

" First Step (Petitions - Langara Lands) 

Council on 18 November 1975 authorized the signature of petitions for 
certain local improvements related to the Langara Lands. The City is the only 
property owner. The petitions have been signed, certified by the Collector 
of Taxes, and forwarded to me. As required by the Local Improvement Procedure 
By-law, I have to advise that it is feasible and desirable to undertake these 
projects as local improvements. The projects are: 

1. P.C. Concrete sidewalk on the east side of Cambie Street from 
A9th Avenue to a point approximately 9A9 feet south. 

2. P.C. Concrete sidewalks on both sides of the un-named street east 
of Cambie Street from A9th Avenue to a point approximately 500 
feet south. 

3. P.C. Concrete sidewalk on the south side of A9th Avenue from 
Cambie Street to a point approximately 1,200 feet west of 
Ontario Street. 

A. Pavement and curbs on the un-named street east of Cambie Street 
from A9th Avenue to a point approximately 500 feet south. 

5. Special street lighting on the un-named street east of Cambie 

Street from A9th Avenue to a point approximately 500 feet south. 

Funds for the City's share of these projects is to come from the land 
sales (Council 18 November 1975). 

Water Street Beautif ication (Surface Project) 

This project was undertaken on Special Grounds and the work is sub- 
stantially complete. Before it can be placed on the Tax Rolls, however, 
a Special Assessment Roll must be prepared. Notices mailed to the property 
owners and the project brought before a Court of Revision." 


Cont'd 
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PART II 
SALES 


2. Sale - Redevelopment Project 2 
- Area A-5 

The Supervisor of Property and Insurance reports as follows: 

"The City of Vancouver, in partnership with the Govern- 
ment of Canada (Central Mortgage & Housing Corporation) 
and the Province of British Columbia, has, under Re- 
development Project 2, acquired and cleared certain 
lands which were advertised for sale through this Office 
on behalf of the Partnership. This tender was opened at 
a public meeting of the Board of Administration on July 
27, 1970, and the price offered has been endorsed by the 
Partnership. The sale is subject to the following 
conditions imposed by the Partnership : - 

a) Purchasers must submit with their offers for the land, 
information on the use and approximate size and type 
of building or buildings proposed. 

b) Purchasers will be required to enter into an agree- 
ment with the City of Vancouver to start development 
within eighteen months and to complete development 
within thirty-six months from the date of the purchase. 

c) The date of sale will be the date that the offer to 
purchase is approved by City Council and Central 
Mortgage & Housing Corporation. 

d) No purchasers shall, except with prior written consent 
of the City, resell, lease, or otherwise dispose of 
the land in the project area before development is 
completed. 

e) The purchaser shall grant the City, on behalf of the 
Partnership, an option to repurchase the land at the 
net sale price, which option will be exercised if 
development is not started within eighteen months or 

is not completed within thirty-six months from the date 
of purchase. 

f ) The purchaser agrees that if his bid is accepted to 
support any local improvements which have been initiated 
by the City and to pay the levies imposed against 

the land under the Local Improvement By-law with 
respect thereto. 

In accordance with Redevelopment Project 2, an extensive 
progrsunme of municipal servicing is being undertaken 
in Area A-5, including paving of the streets and 
lanes, street lighting and the installation of new 
sidewalks, curbs and gutters. Purchasers of properties 
in this area are advised that, as a result of the Urban 
Renewal Project, they will receive ^0% relief from 
their portion of annual local improvement taxes. 

g) Lands to be consolidated into sites of not less than 
50' in frontage, wherever feasible. 

h) Purchasers to enter into any necessary agreements 
with the City in regard to easements or bulkheads 
as applicable to various sites. 


continued ... 3 
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(WORKS - 2) 


Clause 2 Cont'd 


The Director of Finance reports as follows: 


If 


Second Step (Petitions - Langara Lands) 


In accordance with the provisions of the Local Improvement Procedure 
By-law, I am submitting the City Engineer's report dated 30 January, 1976. 

The estimated total costs of these improvements is $60,412 of which the 
City's share is $21,241. 

I have to report that the necessary financial arrangements can be made." 


The City Manager has decided that it is desirable to undertake the 
projects by petition referred to and RECOMMENDS: 

A. That the reports of the City Engineer and the Director of Finance 
be adopted together with the details of the Second Step report on 
file in the City Clerk's Office. 

B. That the projects by petition listed above be brought before a Court 
of Revision at 2:00 p.m. on Tuesday, 9 March, 1976. 

and FURTHER RECOMMENDS: 

C. That the Collector of Taxes be instructed to have a Special Assessment 
Roll prepared. Notices mailed, and the Water Street Beautif ication - 

Surface Project brought before this same Court of Revision. 



i4ANAGER'S REPORT, February 6, 1976 


BUILDING & PLANNING r4ATTERS 


INFOIMATION 

1 . Premises at 4584 West 1st Avenue . 

The Director of Planning and Director of Legal Services report as 
follows : 

"When last dealing with this subject Council, on October 
28, 1975, adopted the following resolution, being the 
recoiranendation of the Standing Coiranittee on Planning and 
Development of October 16, 1975: 

'THAT the Director of Planning, in consultation with 
the Director of Legal Services and other civic offi- 
cials, be instructed to report on the possibility of 
a Development Permit being issued for a development 
which reflects the proposed design of the modified 
roof line as submitted to the Committee this day by 
the owners; acceptable dimensions to be set by the 
Director of Planning, taking into account Council's 
decision of 13th May 1975 to restore the property to 
its original bulk form.' 

We have explored this matter quite thoroughly in the light 
of Council's instruction but are unable to find any way 
under the existing By-law that this recommendation could 
be carried out. It is quite clear that the proposal will 
result in a building having three storeys. The peak-roof 
type of structure which previously existed was at most a 
2i5-storey structure which is the maximum height permitted 
by the Zoning and Development By-law. Furthermore, with 
respect to floor space ratio, the City Building Inspector 
earlier indicated that the total floor space would be 3772 
square feet, which exceeds the By-law. Under the By-law 
he indicated the allowable floor space ratio of 0.60 would 
authorize only 2079 square feet. 

There is no provision anywhere in the By-law which allows 
the Director of Planning, or any other civic official or 
civic body, to relax either the height, the floor space 
ratio, or the general "bulk" of the building. The only 
outside body which does have jurisdiction to relax the 
By-law is the Board of Variance, and if the parties to 
this dispute could agree to an acceptable compromise, 
even though it might offend the By-law, the Board of 
Variance could relax the By-law so as to allow it. The 
fact of the matter is, however, that the parties are not 
in agreement and such an approach seems almost impossible. 
In addition, the Board of Variance has already ruled 
against the owners on the appeal from a previous develop- 
ment permit approval . 

Finally, even if some measure of discretion could be found 
which would allow the development permit to be authorized 
so as to permit the proposal suggested by the owners, the 
opponents to the development would once again have an 
appeal to the Board of Variance, and since there is already 
an outstanding Order by the Board of Variance it seems 
highly likely that they would merely re-affirm their 
earlier position. 

The effect of the earlier decision of the Board was to quash 
the development permit that had been issued. If no action 
is taken, the situation will remain static. 
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Clause No. 1 Continued . 

There is, of course, always the power in Council to amend 
a By-law, but such an amendment would, of course, be of 
universal application and it would seem unwise to amend 
the whole By-law merely to deal with this one situation 
which would in no way satisfy the complaints of the 
neighbourhood . " 

The City Manager submits the foregoing report of the Director of 
Planning and Director of Legal Services for the INFORMATION of 
Council . 


2. Cedar Cottage N.I. P. Appropriation: Tree Planting on Victoria/ 
Commercial Diversion. 


The Director of Planning reports as follows: 


"One of the priorities of the Cedar Cottage Neighbourhood Improvement 
Program is to improve the appearance and living environment of the 
area. Apropos to this it has been proposed to plant maple and cedar 
trees along the Victoria/Commercial Diversion from Findlay Street to 
Victoria Drive. Parks Board staff have estimated the cost at $6,000.00. 
C.M.H.C. has approved this proposal with the funds being provided from 
the Recreation Account. 

The Director of Planning recommends: 

THAT Council approve the appropriation of $6,000.00 from the Recreation 
Account of the Cedar Cottage Neighbourhood Improvement Program for tree 
planting along the Victoria/Commercial Diversion. Costs would be shared 
as follows: 


The City Manager RECOMMENDS that the recommendation of the Director 
of Planning be approved. 


3. Consultant's Fees and Finalized Work Program for the Downtown 
East Side. 


The Director of Planning reports as follows: 
I . BACKGROUND 


"On December 16, 1975, City Council approved a preliminary work program 
for the Downtown East Side Neighbourhood Improvement Program. 

This report outlines the recommended finalized timing and work 
program for the first year of planning activity. In addition, it 
seeks approval for funds to complete necessary surveys and information 
gathering. 


RECOMMENDATION 


C.M.H.C. 

Province 
City 


$3,000.00 
$1,500.00 
$1 ,500.00. 
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Clause No. 3 Continued . 
II. WORK PROGRAM 

Appendix I indicates a time schedule and work items to be completed 
during the planning program. This work program has been formalized 
in cooperation with other civic Departments and Boards and discussed 
in the NIP Assistance Committee. It is felt that ratification by 
Council is necessary to ensure that the program proceeds as planned 
by all involved Departments and to acquaint Council with the 
complexity of the efforts that are required in the area. 

III. CONSULTANT AND SURVEY FEES 

Appendix II indicates additional work that is required for the areas 
Neighbourhood Improvement Program. A total of $1,500 is requested 
by the Engineering Department and considered necessary. The current 
high volume of traffic and anticipated increases, particularly 
due to Van Term, require that particular efforts to route traffic 
and Increase pedestrian safety are made to increase the livability 
of the area. 

An analysis of the housing conditions and the character of the residents 
is the most critical aspect of any planning effort in the area. 
The outcome will affect decisions on future social housing, facilities 
and so on. A consultant, a former City Building Inspector, would 
be required to complete a portion of this work. 


It is, therefore, recommended that: 

(1) the Work Program (Appendix I) for the Downtown East Side Neighbourhood 
Improvement Program be endorsed as Council's approach; and, 

(2) the sum of $4,900 ($3,400 for the Housing Analysis and $1,500 for the 
Engineering Department Analysis) be approved from NIP planning 
stage funds. (City share: $1,225) 

(Province share: $1,225) 
(Federal share: $2,450)" 


The City Manager RECOMMENDS that the foregoing recommendations of 
the Director of Planning be approved. 


4. South Side of 24 00 Block West 3rd Avenue and South Side of ' 
2400 & 2500 Blocks West 4th Avenue.- Rezonlng Appiications . 

The Director of Planning reports as follows: ~" 
1. South Side 2400 Block West 3rd 

"At a Public Hearing on December Aj 1975 which dealt with 
the creation of four new district schedules and the rezoning 
of the Kitsilano Apartment Area, the Director of Planning 
recommended the withdrawal of that portion of the application 
whereby Lots 1-10, Block 231, D.L. 526, situated on the south 
side of the 2400 block of West 3rd proposed to be rezoned from 
(RM-3A) Multiple Dwelling District to (RT-2) Two Family Dwell- 
ing District. The Director further recommended that he be 
instructed to make an application to rezone the above-described 
lots from (RM-3A) Multiple Dwelling District to (R>t-3B) Multiple 
Dwelling District, and that this be referred direct to a public 
hearing following a report from the City Planning Commission. 

Council on December 4j 1975 resolved that: 

"the Director of Planning' s recommendations respecting 
the south side of the 2400 Block West 3rd Avenue be 
adopted" . 
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Clause No. 4 Continued . 

The Director of Planning made an application to rezone the south 
side of the 2400 block of West 3rd to (RM-3B) Multiple Dwelling 
District on December 11, 1975* 

2. South Side 2400 & 2 500 Block West 4th 

Council at the Public Hearing on December Ay 1975 when dealing 
with the South side of the 2400 & 2500 blocks of West 4th, 
resolved that they be excluded from the rezoning. The property was 
proposed to be rezoned from (RM-3A) Multiple Dwelling District 
to (rT-2) Two Family Dwelling District. The Director of 
Planning made an application to rezone the south side of the 
2400 and 2 500 blocks of West 4th from (RM-3A) Multiple Dwelling 
District to (RM-3B) Multiple Dwelling District on December 22, 
1975. The north side of 24OO and 2500 blocks of West 4th was 
approved at the Public Hearing to be rezoned from RM-3A to 
RM-3B. (See Appendix A.) 

Both the south side of the 24OO Block of West 3rd and the south 
side of the 24OO and 2500 Blocks of West 4th are similarly 
developed with duplexes and three-storey walk-up apartments 
except for the southwest corner of Balsam Street and West 4th 
Avenue, which is developed with the Daley Auto Centre Ltd. , and 
the southeast corner of Trafalgar and West 4th Avenue, which is 
developed with a neighbourhood grocery store. 

To bring these two blocks into conformity with the rest 
of the Kitsilano Apartment Area, the Director of Planning 
recommends that the 24OO and 25OO blocks on the south side 
of West 4th should be rezoned to (RM-3B) Multiple Dwelling 
District* 

The Vancouver City Planning Commission in its meeting of 
January 7, 1976 when considering this application endorsed 
the recommendation of the Director of Planning. 

RECOMMENDATION ; 

That application to rezone the south side of 24OO and 25OO 

blocks of West 4th from (RM-3A) Multiple Dwelling District 

to (RM-3B) Multiple Dwelling District be referred direct 

to a Public Hearing together with the application for the south 

side of the 24OO block of West 3rd which has already been 

referred to a Public Hearing by Council. " 

The City Manager RECOMMENDS that the report of the Director 
of Planning be approved. 

5. Amendment to CD-I By-law - 3282 - 3298 East 1st Avenue 
(S.E. corner East 1st Avenue and Rupert Street) 

The Director of Planning reports as follows: 

"An application has been received from Mr. A. Saba requesting 
an amendment to the Zoning and Development Bylaw No. 3575 
whereby the CD-I Bylaw No. 4379 for the above-described 
property be amended to include "offices" as an allowed use, 
for the purpose of: 

'allowing Paymaster Cheque-Writers (Canada) Ltd., 
of 3282 East 1st Avenue to utilize their premises • ^ 
for office purposes. • 
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Clause No. 5 Continued . 
HISTORY 

City Council at a Public Hearing held on May 16, I968 approved the 
rezoning of the above-described property from (C-1) Commercial 
District to (CD-1) Comprehensive Development District, restricted r 
to the following uses: . ; 

1. Retail Establishments 
Grocery Store 

Bakery, retailing on premises 
Drug Store 

2. Service Establishments 
Barber or Beauty Shop 

Cleaning and Dyeing Shop (Collection, delivery only) 
Launderette or Coin-Operated Dry Cleaner 
Restaurant (excluding a Drive-In) 
Shoe Repair Store 

3. Other local convenience commercial uses similar to the foregoing, 
subject to the approval of the Technical Planning Board. 

The intent of the uses was to cater to the day-to-day needs of the 
residents of the local neighbourhood. The form of development was 
not to exceed one storey nor 15 feet in height, not to exceed a 
floor space ratio of O.4O and the provision of one free-standing 
sign was permitted, not to exceed 25' in height to identify the 
"shopping centre. 


In a letter received by the Planning Department on May 20, 1975* 
Mr. Saba stated that: 

' The Canton Restaurant occupies one-half of the building 
and up until one year ago we constantly struggled to keep 
the building rented to merchants who conform to the CD-I 
zoning. There are a long J.ist of business failures during 
this period which include an electronic stiore, a ladies 
and children's wear store and two beauty '■p»»l«rars . 


Contrary to our belief in 19 68 when this project was planned, 
we now realize that there is very little demand or need for 
service commercial in that area. One of the difficulties of 
course is the traffic pattern and the volume of fast moving 
traffic eastward on 1st Avenue which makes it very difficult 
to turn into our entrance. However, in spite of these 
difficulties, we shall always endeavour to adhere to the 
zoning but we ask that you assist us at this particular time 
by allowing Paymaster Ltd. , to remain. 

Mr. J. Tettamanti, Architect, on behalf of Paymaster Cheque-Writer 
Limited, applied for a development permit on September 10, 1974 to 
use a portion of the existing one-storey building as an office. The 
application was refused as the requested use is considered unsuitable 
and not a local commercial activity as may be permitted in this (CD-1) 
Comprehensive Development District. 
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Clause No. 5 Continued . 
SITE DESCRIPTION 

The site is located on the Southwest corner of East 1st Avenue and 
Rupert Street and is zoned (CD-I) Comprehensive Development District. 
The land at the Northwest and Southeast corners of East 1st Avenue 
and Rupert Street are zoned (C-1) Commercial District and are 
developed with a gasoline service station, of which the Southeast 
corner station is self-serve. The land to the South and West is 
zoned (RS-1) One-Family Dwelling District and is developed with 1^ 
and 2-storey single family dwellings. (See Appendix A). 

ANALYSIS 

The site is presently developed with a building 115 feet by 6l feet 
less 770 square feet at the rear of the building used for off-street 
loading and garbage collection. The building is presently developed 
with the Canton Restaurant which is contained in the eastern half 
of the building, a beauty parlour, grocery store, and the Paymaster 
Cheque-Writers Ltd. The space used by Paymaster Cheque-Writers Ltd. 
is 20 feet wide and 62. 5' in depth for a total floor area of 1240 
square feet. 

In considering the specifics of the case, in particular the diffi- 
culty of attracting long-term tenants and the fact that the office space 
requested is minimal, the Director of Planning recommends that 
the CD-I Bylaw be amended to include ''office, not to exceed 2000 
square feet" and be suoject to the following condition: 

'that any subsequent development permit issued for office 
use (not to exceed 2000 square feet) be subject to a three 
year approval. * 

The time limit on the development permit allows the Director of 
Planning to re-assess the situation in connection with office 
use in three year's time. 

The Vancouver City Planning Commission, when it considered the 
application at its meeting of January 1, 1976 endorsed the recom- 
mendation of the Director of Planning. 

RECOMMENDATION ; That the application to amend the text of the CD-I 
Bylaw 4379 be referred to a Public Hearing. " 

The City Manager RECOMMENDS that the report of the Director of Planning 
be approved. 


W.I.P. Kitsilano: Appropriation of Funds - Kitsilano Information 
Centre. 


The Director of Planning reports as follows: 

"On November 12, 1974, City Council approved the Neighbourhood Improvement 
Program Concept Plans for Cedar Cottage and Kitsilano, calling for the 
formation of Citizen Advisory Committees to share in the operation of the 
Neighbourhood Improvement Program. 

On January 7, 1976, the Kitsilano Citizens Planning Committee and City 
staff from the Kitsilano Planning Office received a request from the 
Kitsilano Information Center for a grant from the Neighbourhood Improve- 
ment budget for Kitsilano. 

There has long been a recognized need for a community newspaper in Kitsilano and 
the Information Center is now able to publish such a paper. This paper would 
be published monthly and would contain the articles and information noted in 
Appendix A. 
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Clause No. 6 Continued . 

The Information Center receives salaries and operating costs from the Kitsi- 
lano Community Resources Board, but they receive no money for capital 
expenditures. There is enough money remaining in the Information Center's 
1975 budget to publish and distribute two issues of a community newspaper. 
The K.C.R.B. has stated its conmitment to provide sufficient funds to publish 
this paper for at least another year. However, there are no funds available 
for the purchase of some small equipment which is needed in order to produce 
a finished paper. The Information Center therefore requested the allocation 
of some money from the Neighbourhood Improvement Program budget in order to 
purchase the needed equipment. As noted in Appendix B, the Information Center 
can get a typewriter and layout table for considerably less than normal retail 
price. Therefore, their total request is for $750, rather than the $1,112 
which would be required if all the equipment was bought at retail prices. 

The Kitsilano Citizens' Planning Committee feels that a coimiunity newspaper is 
one of the most needed services in Kitsilano and they therefore strongly re- 
commend that this request for NIP funding for the Kitsilano Information Center 
be approved. The Local Area Planner concurs with the Planning Committee's 
recommendation. Central Mortgage and Housing Corporation has been informed 
of this request and also concurs. 

It is therefore recommended that: 

City Council approve the expenditure of up to $750 (seven hundred and fifty 
dollars) ($375.00 Federal, $187.50 Provincial, $187.50 City) from the 
Kitsilano Neighbourhood Improvement Program budget for the purpose of 
providing the Kitsilano Information Center the necessary equipment to 
produce a community newspaper for Kitsilano." 

The City Manager REC0M1ENDS that the report of the Director of Planning be 
approved. 


7. Neighbourhood Improvement Program - Kitsilano Appropriation: 
Child Care Services. 


The Director of Planning reports as follows: 

"City Council approved the Neighbourhood Improvement Program Concept 
Plan for Kitsilano in November, 1974. Priorities included the objective 
of improving day-care services in the cornnunity. 

In this connection, the Kitsilano Planning staff and the Kitsilano 
Planning Committee received a request from Bayview Community School for 
funds from the Neighbourhood Improvement Program budget in order to 
purchase equipment for day care programs currently operating in the school. 

On May 13 1975, City Council approved Stage I of Bayview School's proposal 
for NIP funding. Fifteen thousand dollars ($15,000) was approved to alter 
the existing gymnasium and activity room to improve accessibility and isolate 
these rooms from the rest of the school . 

On July 22, 1975, City Council approved $13,000 for Stage III for Bayview 
School. This proposal was to alter the boys' basement area of the school 
to provide a location for the continuation of day-care and other daytime 
programs. This was suggested as this will soon be the only room in the school 
that can be guaranteed on a permanent basis for daytime programs. 

The new room that is created by Stage III of the Bayview School's proposal is 
used by three child care groups. A representative of these groups made a 
request for funds to provide equipment for this room to the Kitsilano 
Planning Committee on November 26, 1975. 
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Clause i.'Jo. 7 Continued . 

The room is used by Bayview Out-of-School Care, which provides child 
care for approximately thirty children between the ages of 6 and 10, 
before and after regular school hours. Two child minding groups, 
Bayview Community Pre-School and Bayview Playgroup, provide child care 
during the week for about twenty-four children who are between two and 
four years of age. 

The request made by this group for funds is to provide the equipment 
necessary for Provincial Government" day-care licencing. An itemized 
list is included as Appendix A. The total amount requested is $1,641.49. 

The Kitsilano Planning Committee and the Local Area Planner have reviewed 
this proposal and recommended approval of the application. Central 
Mortgage and Housing Corporation was also advised of and concurred in 
the proposal. 

It is therefore recommended that: 

City Council approve the expenditure of up to $1,641.49 (one thousand six 
hundred and forty-one dollars and forty-nine cents) from the Kitsilano Neighbourhood 
Improvement budget for the purpose to purchase equipment for child care services 
in Bayview School as outlined in Appendix A. The funds, to come from the Daycare 
category are as follows: Federal =$820. 75; Provincial=$410.38; City=$41 0. 38. " 


The City Manager RECOMMENDS that the report of the Director of 
Planning be approved. 
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(FIRE - 1) 


FIRE AND TRAFFIC MATTERS 


RECOMMENDATION 

1 . Replacement of Fire Apparatus - Tender No. 39-75-4 

The Fire Chief, City Engineer and Purchasing Agent report as follows: 

"This report deals with a request for funds in advance of the 1976 General 
Revenue Budget and a tender award for the purchase of two pieces of fire apparatus. 

I, REQUEST FOR FUNDS 

In February, 1970, City Council approved a 15-year replacement policy for fire 
apparatus. The equipment scheduled for replacement in 1976 is: 


Delivery times on aerial equipment has been from 18 to 24 months. Therefore, 
we have prepared this request for funds in advance of budget to allow for the 
ordering of this equipment now, so that inservice dates of mid 1977 to late 1977 
can be realized. 

In addition, the Fire Chief is recommending that one aerial ladder truck be 
replaced with an aerial platform truck, similar to the Fire Bird unit now operated 
by the Department. The second Fire Bird aerial platform would: 

1. Provide high level firefighting capabilities to the area outside of 
the downtown core (stationed at Hall No. 3 - 12th & Quebec) and be 
available for all multiple alarm responses in the City. 

2. Ensure the availability of an aerial platform truck for high level 
rescue work in the event that one unit is down for maintenance. 

3. Improve our capabilities of high level rescue over an aerial ladder. 
The existing Fire Bird has demonstrated this by being solely res- 
ponsible for saving 8 lives, 5 of which were firefighters trapped 
and unconscious on the 12th floor of the Century Plaza Hotel. 

4. Reduce the amount of time to extinguish major fires because of its 
ability to lift larger loads than an aerial ladder truck. This 
larger load capacity allows the aerial platform to project larger 
water streams, carry more hose and carry more men to a higher 
vantage point than an aerial ladder. 


A 125-foot aerial platform costs $167,000 more than an aerial ladder. 
The Fire Chief recommends purchase of the 125-foot aerial platform truck 
instead of one aerial ladder truck, in view of the capabilities of this 
unit and the need for it. 

Note: Only recommendation A or B below should be approved, not both. 

(A) The Fire Chief RECOMMENDS that funds be provided in advance of the 1976 

General Revenue Budget to provide replacements for two pieces of aerial apparatus 
as follows :- 


1 


1949 La France Aerial Ladder Truck 
Shop No. 52 


1 


1950 Seagrave Aerial Ladder Truck 
Shop No. 51 


- $140,000 for the purchase of one 100-foot 
aerial ladder truck 


- $307,000 (U.S. dollars) for the purchase 
of one 125-foot aerial platform truck 


for a total of $447,000. If Council does not approve the above recommendation. 


Continued on Page 2. 
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Item No. 2 cont'd 


(PROPERTIES) 
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RECOMMENDED that the following sale by tender be approved 
under the terms and conditions set down by City Council 
being in each case the highest offer. 

Re: Sale - Redevelopment Project 2 - Area A-5 
Lot 10, Block 'L', D.L. l82. Plan 1363i| 
Sit: W/S of Vernon Dr. between Glen Drive 
and Vernon Drive 


NAME 


LOT APPROX.SIZE SALE PRICE 


TERMS 


CONDITIONS 


Olnor Invest- 
ments Ltd. 


10 ij^' X 100' 

375' 130' 
(57,000 sq.ft. ) 


The purchaser is required to obtain 
approval of his proposal within 90 
days of Council's approval of sale. 
The proposal consists of 20,000 sq. 
ft. of warehouse and office space. 


$li|i|,500.00 City 1. Approval of the 

Terms scheme of develop- 
@ 9-3A^ ment by the Tech- 
nical Planning Bd. 
and/or Central 
Mortgage & Housing 
Corp. 

2, Subject to the 
purchaser being 
permitted to sub- 
divide the property 
into two parcels 
with the privilege 
to pay off in full 
at any time either 
parcel. " 


Your Board 


RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 


3. RECOMMENDED that the following application to purchase received 

by the Supervisor of Property and Insurance be approved under the terras 
and conditions set down by City Council. 

Re: Lot 31, Block 65, D.L. 51+1 

Sit: W/S of Homer Street 
between Robson & Smythe Sts. 


NAME 


LOT APPROX.SIZE SALE PRICE 


TERMS 


CONDITIONS 


D.W. Louie & 
Associates for 
3mega General 
Construction 
td. 


31 


25' X 120' $20,105.00 


City Subject to 
Terms existing sign 
@ 9-3/4^ rental agreement, 


FO 
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Clause No. 1 Continued 


The Fire Chief RECOMMENDS $280,000 be provided in advance of the 1976 
General Revenue Budget for the purchase of two 100-foot aerial ladder trucks 
as 1:^76 scheduled replacements. 


II TENDER RECOMMENDATION 


Tenders were called to obtain prices for a 100-foot aerial ladder truck 
and a 125-foot aerial platform truck. Tenders were opened on December 15, 1975, 
and referred to the Fire Chief, Purchasing Agent and City Engineer for report. 

Funds for this purchase are subject to Council's approval of funds in advance 
of the 1976 General Revenue Budget. Note: That only recommendation A or B 
should be approved, not both. 

Item 1 - 100-Foot Aerial Ladder Truck 

Three alternatives were offered from one bidder, Howard Distributors Ltd. 
All alternatives offered the same ladder and body but the three bid prices 
are based on the choice of chassis. The prices varied from $131,242.00 to 
$145,912.00 plus 5% Provincial Sales Tax. 

The low bid for a 100-foot aerial ladder truck mounted on a Scott chassis 
meets specifications and is acceptable. 

Item 2 - 125-foot Aerial Platform Truck 

Only one bid was received for this item. The unit offered is the same as 
the Fire Bird vinit now operated by the City. The tender called for alter- 
native prices, one price as per specifications and separate prices for 
alternative engines and transmissions. 

(A) If funds are provided for the replacement of one 100-foot aerial 
ladder truck, and for a 125-foot aerial platform, the Fire Chief, 
City Engineer and Purchasing Agent RECOMMEND: 

1) acceptance of the low bid from Howard Distributors Ltd. for 
one only Pierreville 100-foot aerial ladder truck mounted on a 
Scott chassis at a total cost of $131,242.00 plus 5% Provincial 
Sales Tax; 

2) acceptance of the bid from Calavar Corporation for one only 
Calavar 125-foot Firebird at a total cost of $291,792 (U.S. 
dollars) plus 5% Provincial Sales Tax. 

(B) If funds are provided only for the purchase of two 100-foot aerial 
ladder trucks, the Fire Chief, City Engineer and Purchasing Agent 
RECOMMEND: 

acceptance of the low bid from Howard Distributors Ltd. for two only 
Pierreville 100-foot aerial ladder trucks mounted on Scott chassis 
at a total cost of $262,484.00 ($131,242.00 each) plus 5% Provincial 
Sales Tax. " 

The City Manager RECOMMENDS that recommendations "A" in the above report 
of the Fire Chief, City Engineer and Purchasing Agent be approved. 


FOR COUNCIL ACTION SEE m^sU.'£,„^. 
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FINANCE MATTERS 


RECOMMENDATION 


1, Renewal of Fiscal Agency for City 
Debenture Issues 


The following report has been received from the Director of Finance 

"In 1974 Council approved a recommendation of the City Manager and 
Director of Finance that A.E, Ames & Co. Ltd, be appointed the City's fiscal 
agents for City debenture issues until December 31st, 1975. During the term 
of the agreement two debenture issues were successfully placed. In November 
1974 the fiscal agents formed and managed a large syndicate in Canada, 
composed of investment dealers and chartered banks to market a $15 million 
20-year sinking fund debenture issue. In October, 1975 the fiscal agents 
assisted the City in the preparation of documents and in its presentations to 
Moody's Investors Service, Inc, and to Standard & Poors Corporation. As a 
result of these presentations, Moody's rating of City of Vancouver securities 
was raised from A to AA, while Standard & Poors maintained their AA rating. 
Subsequent to this, A.E. Ames & Co. Ltd. arranged a private placement of a 
City of Vancouver $20 million debenture issue in the United States. 

Also during this period A.E. Ames & Co. Ltd. have assisted us in the 
obtaining of first mortgage funds in connection with the False Creek Development. 
This is still on-going. 

Historically high levels of interest rates were reached in 1974 and 
again in 1975 caused in part by the large demands being made upon capital 
markets combined with abnormally high rates of inflation. The demand for 
capital throughout the world will continue to be high for the foreseeable 
future. Many of the economic and market factors which led to the appointment 
of the fiscal agents in 1974 are still present today and there is a continuing 
need to be sensitive to the most suitable forms of borrowing instruments which 
the City should issue and to the timing of the borrowings. 

The City's borrowing needs for the next two years are somewhat lower 
then they have been historically, because of the defeat of the 1976-80 Five 
Year Plan plebiscite. We anticipate that there will be annual borrowings of 
$8-$10 million for sewer and water purposes, $2,600,000 of 1966-70 Urban 
Renewal Borrowing Authority for NIP, and approximately $1 million of remaining 
1971-75 Five Year Plan Borrowing Authority. There may well also be several 
million dollars of financing to be done for Champlain Heights. 

I am at this time recommending that the City renew the fiscal agency 
for its bond issues for 1976 and 1977. This would, in my opinion, greatly help 
the City in obtaining the borrowed funds that we must have, even in the face 
of unsatisfactory bond markets and given the currency and capital market problems 
throughout the world. A fiscal agency provides continual advice on timing and 
size of issues, provides orderly marketing procedures, avoids conflict with 
similar competing credits and provides continual favourable exposure of the name 
of the borrower to the market. It is impossible for a borrower such as the City 
of Vancouver to be sensitive to borrowing conditions and to the bond market on 
a day-to-day basis. Such sensitivity is necessary for successful placement of 
debenture issues in today's bond market, and it is one of the responsibilities 
of the fiscal agent to keep abreast of markets and to advise the City in this 
regard. A fiscal agency agreement is not a highly formal contract but is 
basically an agreement between a borrower and a fiscal agent or syndicate of 
underwriters that the borrower's requirements will be handled in a certain manner. 
The agreement is cancellable on 60 days notice and the terms and conditions, etc. 
applicable to each debenture issue are subject to mutual agreement between the 
City and the fiscal agent. The formal items of contract refer to such things 
as expenses and commissions on any mutually agreed debenture issue. No change 
is proposed in these terms, from those approved by Council in 1974. 

A.E. Ames & Co. Ltd. have a long history of serving the City very 
well under both agency arrangements and by virtue of them winning a majority of 
our public tender issues in the past. They have also been the dealer that has 
maintained the best contact with the City and have been most diligent in 
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providing the City with good information and advice over many years. They are 
one of the largest Canadian investment dealers with well-established branches 
and extensive experience in the principal foreign capital markets. They are 
thoroughly knowledgeable regarding the City of Vancouver. 

I recommend that: 

a) City Council authorize me to conclude on behalf of the City, the fiscal 
agency agreement with A.E. Ames & Co. Ltd., essentially similar to the 
expired agreement, with no change in obligations of the City regarding 
expenses or commissions, for a period ending December 31st, 1977, 
subject to cancellation by either party on 60 days notice. 

b) Prior to any bond issues the terms and conditions be reviewed by myself 
with the Finance and Administration Committee and City Manager, or, in 
the event of the Finance and Administration Committee being unable to 
meet, that the terms and conditions be approved by the Chairman or 
Deputy Chairman of the Committee plus the Mayor and the City Manager. 

c) The Director of Legal Services be instructed, upon advice from the 
Director of Finance, to prepare the necessary bylaws authorizing the issues, 
for submission to Council." 


The City Manager RECOMMENDS that the foregoing report of the 
Director of Finance be approved. 


CONSIDERATION 


2, Judgment Against Constable Stanley R. Bush 
in Civil Action 


The Director of Legal Services reports as follows: 

"Harmen T. Verbrugge brought an action in the Supreme Court 
against Constable Stanley R. Bush claiming damages for personal 
injury sustained on or about the 11th of May, 1972 when the 
said Verbrugge sustained gunshot wounds to the jaw from a 
police revolver held by the said Stanley Bush. 

Briefly, the learned trial Judge found that the accident 
occurred after a lengthy high-speed chase in which the Plain- 
tiff Verbrugge was the pursued person. When Verbrugge 's 
vehicle and the pursuing Police vehicle came to a stop Ver- 
brugge was ordered to sit still. Stanley Bush approached 
Verbrugge' s vehicle with his revolver drawn and cocked. De- 
spite the Plaintiff's evidence that he remained at all times 
in a stationary position the learned trial Judge found as a 
fact that the Plaintiff moved out of his car and in doing so 
struck his cheek against Bush's revolver, causing the weapon 
to discharge accidentally. 

The learned trial Judge accepted the evidence of Constable 
Bush and his colleague. Constable Athans, in all respects 
where it conflicted with that of the Plaintiff. 

He found that the accident was caused equally by the negli- 
gence of the Plaintiff in attempting to leave his vehicle 
when expressly instructed not to do so and by the negligence 
of the Defendant Stanley Bush in approaching so closely to 
the Plaintiff with his revolver drawn and cocked, that move- 
ment, on the Plaintiff's part, would cause the weapon to 
discharge . 
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Damages were assessed as follows: 

(a) General damages for injury $27,000.00 

(b) Loss of income 9,750.00 

(c) Out-of-pocket expenses (special damages) 2,574.24 

(d) Legal costs 2,411.08 


$41,735.32 

Since liability was apportioned equally, the Plaintiff has 
judgment for $20,867.66. 

Copies of the learned trial Judge's written Reasons for Judg- 
ment are available for perusal and are presently held on file 
in the Law Department. 

This incident occurred at a time when it was necessary for a 
member of the Vancouver City Police Force against whom a Judg- 
ment was obtained to request City Council for indemnity to the 
extent thereof, pursuant to the provisions of section 472 of 

"the Vancouver Charter (repealed in 1974). Had this incident 
occurred in 1974 or later liability would automatically have 
fallen on the City. 

This report is submitted in explanation of the letter dated 
January 2 1,1 97 6, from the Vancouver Police Board, directed 
to the City Clerk wherein is set out a resolution of the Van- 
couver Police Board requesting City Council's indemnification 
of Constable Stanley R. Bush in this matter. 

In conclusion it should be stressed that the finding against 
Bush was one of negligence. There was no finding of a speci- 
fic intentional, deliberate, reckless or wanton act on his 
part. " 

The City Manager submits the foregoing report of the Director of 
Legal Services for Council's CONSIDERATION. 


RECOMMENDATION 


3 . Increase in Water Rates Revenue 


The Director of Finance reports as follows: 

"The Water Works distribution system of the City of Vancouver is 
intended to work on a self-supporting basis, with the City purchasing water 
wholesale from the Greater Vancouver Water District supply system, maintaining 
the water distribution system itself, and recovering the total cost, including 
debt charges, from the consumers of the water. 

This report will recommend an increase of 19.6% in flat and metered 
water rates for the year 1976, the first since January 1, 1971. At that 
time, an 8% increase was approved by Council, an increase that was considered 
to be sufficient for 5 years ending December 31, 1975. The intention was to 
have a 5 year period to avoid frequent changes of rates by providing surpluses 
in the first two years of operation, a break-even situation in the third 
year and deficits the following two years. 

The concept of setting rates to cover a 5 year program is not 
realistic in today's high inflationary period and we are therefore recommending 
that the rates be set annually. 


(FINANCE -^jy* 


Cont'd . . . 


Manager's Report, February 6, 1976 
Clause #3 continued ; 


329 

(FINANCE - 4) 


The report is forwarded to Council in the following format: 

A. History and Effects on Water Rates Stabilization 
Reserve 

B. Proposed Changes in Flat Rate Policy 

C. 1976 Financial Picture for the Water Utility 

D. Proposed Increase in Flat Rate Water Charges 

E. Proposed Increase in Metered Water Charges 

F. Summary and Recommendations 


A. History and Effects on Water Rates Stabilization Reserve 

It is impossible to exactly match revenues and expenditures for any 
given year, and for this reason, a water rates stabilization reserve was 
established in 1965 amounting to $368,163 using the operating surplus for 
that year. The reserve was set up to offset operating deficits in any year 
that such deficits occurred. The years 1966 to 1969 produced surpluses which 
were taken into the City's general revenue as it was considered not necessary 
to increase the size of the reserve. In 1970, there was a deficit on the 
operation amounting to $360,471 which was provided from the reserve. At that 
time, the rates were increased 8% to produce a five year break-even period. 
The following table shows the estimates, the actual, and the effect on the 
reserve. 


1971-1975 Projection vs. Actual 
Estimated Net 

Surplus/Deficit Actual Reserve Balance 

Year Per 1970 Report Surplus/Deficit Dec. 31st 


1970 Balance forward 7,692 

1971 120,000 84,248 91,940 

1972 60,000 352,783 444,723 

1973 10,000 (D) 323,413 768,136 

1974 65,000 (D) 61,942 830,078 

1975 120,000 (D) 710,000 (D) 120,078 (est.) 

(est.) 


As can be seen, the estimated deficit for 1975 will basically 
eliminate the reserve as at December 31, 1975. The balance of $120,000 in 
the reserve has been taken into the calculation for 1976 in an attempt to 
reduce the large increase from 1975 to 1976. It is broughtto City Council's 
attention that any loss at year end in 1976 in the water works operation 
including the use of the reserve will have to be provided from general 
revenue. However, the estimates contained in this report are considered 
sufficient to avoid this possibility. 


B. Proposed Changes in Flat Rate Policy 

In order to effectively administer an annual change of rates, we are 
recommending that the rate structure be simplified as follows: 

(i ) Flat Rate for Single Family Dwellings 

There are some 36 different flat (domestic) rates that can apply to 
property, depending upon the size of property, size of pool, or for an extra 
dwelling unit. This rate structure was designed at a time when there were 15 
water inspectors on staff. A major change in procedures in 1965 eliminated 
the need for house to house inspection and reduced the number of inspectors 
to 6. The present 6 inspectors on staff are fully occupied in reading and 
inspection of metered water and fire services. These factors have made it 
impractible to maintain the wide rate structure and therefore the intended 
equity concept is not obtained. A survey of the neighbouring municipalities 
revealed that they charge a basic flat rate fee to all single family dwellings, 
duplexes are charged twice the single family fee and extra units that offer 
less than complete facilities are not charged. 


Cont'd . . . 
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Recommended Policy Change 

That effective January 1, 1976 one flat rate for all 
single dwelling units be established in lieu of the 
present variable rate structure. (For details see 
section "D" of this report.) 


Water revenue received in 1974 by the City of Vancouver for swimming 


pools with less then 5000 cu.ft. was $3000. This revenue was for permanent 
(in ground) pools. It is virtually impossible to insure that all swimming pools 
are being charged due to the growth over the last few years in build-your-own 
in ground, above ground, etc. types of pools. The latter tend to use more water 
than the permanent in ground concrete pools and therefore any attempt at equity 
in charging for usage of water is not achieved. 


Recommended Policy Change 

That effective January 1, 1976 the charge for fish ponds, 
swiimiing pools, ornamental pools, etc. up to 5000 cu.ft. 
in size be eliminated, with pools in excess of 5000 cu.ft. 
to remain on meters . 


Section 33 of the Water Works By-Law provides: 

"The collector may agree to the use of water for Garden 
Lots upon payment in advance of the rates prescribed in 

Schedule "E" if in his opinion the necessary facilities 

are available and the said use is restricted to garden 
use only." 

The issue of garden permits is under the control of the Supervisor of 


Property and Insurance. He has advised .that from an administrative point of 
view it would be more appropriate to collect a single fee to replace the water 
charge but not specifically identified as for water usage. In 1975 approximately 
40 permits were issued for a total water revenue of $550. The rental fee for 
1976 to be set at $11.50. 


Recommended Policy Change 

That effective January 1, 1976 Section 33 and Schedule E 
of the Water Works By-Law be deleted and that the 
Supervisor of Property and Insurance charge a rental fee 
of $11.50 for 1976. This fee to be reviewed annually 
by the Director of Finance for Report to Council if 
revisions required. 


The estimated loss in 1975 for the water works operation is $710,000 


leaving a balance in the Water Rates Stabilization Reserve of $120,000. The 
projected loss in 1976 at the same level of fees will be $1,440,000 - for 
which only $120,000 is available in the reserve leaving $1,320,000 to be 
provided by an increase in fees of 19.6%. The details are as follows: 


( i i ) Swimming Pools 


( i i i ) Garden Permits 


C. 1976 Financial Picture for the Water Utility 


Water Works Operation 


Estimated Expenditures 


1976 
Estimates 


1975 
Actual * 


Debt Charges 

Water Purchases (G.V.W.D.) 
Water Rates Billing Expense 
Operating and Maintenance 


$3,245,000 $2,818,000 

3,080,000 2,961,000 

248,000 226,000 

1,583,000 1.421,000 

8,156,000 7,426,000 
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Estimated Revenue 

1975 Revenues 

Flat Rate $2,946,000 
Metered Rate 3,770,000 

Projected Deficit 

1976 Increase (a 19.6% 

Deficit to be Provided From 
Water Rates Stabilization Reserve 

* Subject to final close of City books. 


6,716,000 6,716,000 
1,440,000 $ 710,000 
1,320,000 


$ 120,000 


The effects of the proposed increase and change in policy are shown 
in the following two sections - (D) Proposed Increase in Flat Rate Water 
Charges and (E) Proposed Increase in Metered Water Charges. 

D. Proposed Increase in Flat Rate Water Charges 

The following tables show the proposed flat rate water charges for 
1976 taking into account the policy changes and rate increases recommended in 
this report. 


(i) Single Dwelling Unit (Schedule "B" - Water Works By-Law #4848) 

Rate with 19.6% 


No. of Site Size in 
Properties Sq. Ft. 


40,608 
24,480 
9,058 
3,256 
658 

78,060 


up to 4356 

4356-6600 

6600-8844 

8844-13,332 

13,332-21,780 

TOTAL 


Present Rate 

Per Year Total $ Per Year Total $ 


$34.00 
36.75 
39.00 
44.25 
54.00 


$1,380,672 
899,640 
353,262 
144,078 
35,5 32 

$2,813,184 


$40.75 
44.00 
46.50 
53.00 
64.50 


$1,654,776 
1,077,120 
421,197 
172,568 
42,441 

$3,368,102 


Proposed 
Rate 


$43.25 


Additional Charges: 
5,138 


Extra dwelling $13.00 
units 


Fish Ponds, Swimming Pools, 
Ornamental Pools, etc. 


up to 500 cu.ft. 
( 500-1000 
\ 1000-2000 
357 < 2000-3000 
/ 3000-4000 
^ 4000-5000 


$2.05 
4.10 
7.00 
9.70 

12.50 


$66,794 $15.50 


$3,000 



$79,639 $15.50 


$3,588 


All pools in excess of a capacity of 
5000 cu.ft. are metered 

(ii) Flat Charges for Unmetered Fire Service Pipes (Schedule "C" - Water 

Works By-Law #4848) 


No Change 


1.179 


2 

inch or 
smal ler 

$19.50 ^ 


$23.50 


i nch 

29.50 / 


35.00 


inch 

40.50 V 


48.50 


inch 

47.50 i 

^ $52,400 

56.50 


inch 

55.00 / 


66.00 

10 

inch 

58.50 I 


70.00 

12 

inch 

62.50 


75.00 


$62,670 


$23.50 

35.00 
48.50 
56.50 
66.00 
70.00 
75.00 
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(iii) Flat Charges for Garden Lots (Schedule "E" - Water Works Dy-Law #4848) 


up to 4356sq.ft. $11.50 
4356-6600 14.00 
35 *^ 6600-8844 16.50 
8844-13,302 22.50 
13,332-21,780 32.50 


$550 


$13.75 
16.75 
19.75 
27.00 
39.00 


$650 


E. Proposed Increase in Metered Water Changes 

The meter rates to be increased 19.6% as shown in the following schedule 

Charges for Metered Water Service - Schedule "D" of Water By-Law 

Water Consumption Charge 


Rate Per Unit of 
100 cu.ft. 

Two- Monthly Period Four-Monthly Period Present Proposed 


First 200 units used 

Next 400 units used 

Next 1000 units used 

Over 1600 units used 


First 400 units used 22.9(t 27. H 

Next 800 units used 18.4(f 22. Ot 

Next 2000 units used 14.3(t 17. U 

Over 3200 units used 12. 8t 15. 3t 


A minimum quantity of 8 units per month will be 
charged for, should a lesser quantity or no 
water be consumed. 


Meter Charge Based on Size and Type of Meter, 

Payable on Each Service in Addition to 
the Water Consumption Charges 


Serviced with standard type meters 
Per Two-Monthly Period 

Present Proposed 


5/8 & 3/4 inches 

$ 4.15 

$ 4.95 

1 inch 

4.50 

5.40 

1% inch 

5.45 

6.50 

2 inch 

6.75 

8.10 

3 inch 

13.00 

15.55 

4 inch 

16.45 

19.65 

6 inch 

21.10 

25.25 

8 inch 

32.25 

38.60 

10 inch 

40.35 

48.25 


Per Four-Monthly Period 


5/8 & 3/4 inch 

1 inch 
lij inch 

2 inch 


5.30 
6.05 
8.00 
10.50 


6.35 
7.25 
9.55 
12.55 


Serviced with low head loss meters 

4 inch 18.75 22.45 

6 inch 28.05 33.55 

3 inch 37.10 44.40 

10 inch 45.95 54.95 
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The above rate increases will result in an increase in revenue of 
$738,900 on the 1975 amount of $3,770,000 for a total estimated 1976 water 
meter revenue of $4,508,900. 


F. Summary and Recommendations 

The foregoing report deals with the overall operation of the City's 
water works utility system. City Council policy has for many years been that 
the cost of the water utility is to be recovered from the users. In order to 
continue this policy a substantial percentage (19.6) although not necessarily 
dollar increase will be required in 1976. In order to keep the increase to 
a minimum in 1976 this report has recommended that the period covered be 
reduced from 5 years to 1 year and that the balance in the Water Rates 
Stabilization Reserve amounting to $120,000 be used. 

In order to ease the administration of more frequent changes there 
have been certain policy changes recommended that would simplify the system 
with little effect on the equity of the charges to the user. 

Therefore the Director of Finance recommends that: 

The policy of setting water rates charges on a 5 year basis be changed to 
an annual basis. 

The balance in the Water Rates Stabilization Reserve estimated at $120,000 
as at December 31, 1975 be used in establishing the water rates for 1976. 
Flat water rates for single dwelling units be set at one rate and that 
for 1976 this rate to be $43.25. 

The additional flat charges for fish ponds, swimming pools, ornamental 
pools under 5000 cu.ft. be deleted. 

The flat water charges for garden lots as levied under the Water Works 
By-Law be deleted and that a rental fee be established at $11.50 for 1976. 
The balance of flat rate and metered water fees be increased 19.6% as 
detailed in Sections "D" and "E" of this report. 

The Director of Legal Services be requested to amend the Water Works 
By-Law #4848 for changes approved by City Council to be effective January 1, 
1976." 

The City Manager RECOMMENDS approval of the foregoing report of the 
Director of Finance. 


FOR COUNCIL ACTION SEE PAGEfS) A^' 
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PERSONNEL MATTERS 


RECOmENDATION 


1. Approval in Advance of 1976 Budget - Managerial 
and Supervisory Course Attendance - 4S Employees, 
All Departments 


The Acting Director of Personnel Services reports as follows: 

"Funds in the amount of $10,156.50 have been requested for 
Appropriation 7045/490 - Supplies and Services, Training 
Activities. Of this amount $5,670.00 has been budgetted for 
three Management and Supervisory Courses. 

It is proposed that the first two of these courses be held in 
March and April 1976 at a cost of approximately $3,780.00. 
These courses, which are nine days in length, (five days on 
course, five days back on the job, and four more days on course), 
have proved highly successful and places on the course have been 
requested by all Departments. 

In order to operate the course, (that is, to purchase supplies, 
acquire guest lecturers, and schedule personnel on to the 
courses), it is necessary that funding is available to provide 
the March and April courses. 

Therefore, I RECOMMEND that the attendance of 48 employees at 
the "Management and Supervisory Course" be approved in advance 
of the 1976 budget at an estimated cost of $3,780.00." 

The City Manager RECOMMENDS that the foregoing recommendation 
of the Acting Director of Personnel Services be approved. 


2. Leave of Absence - Mrs. A. I. Derby 
Plan Checking Assistant I 

The Director of Permits and Licenses reports as follows: 


"His Excellency The Governor General In Council, on the 
recommendation of the Minister of National Health and Welfare, 
has re-appointed Mrs. A. I. Derby as a member of the Canada 
Pension Plan Advisory Committee. Such appointment to terminate 
October 11, 1977. 

Based on past experience, Mrs. Derby will probably be asked to 
attend two Cabinet meetings and two Committee meetings per year 
in Ottawa, Ontario, requiring her absence from duty for two days, 
including travelling time, in each case. 

The Director of Personnel Services advises that there are no 
provisions in the Personnel Regulations to cover the leave of 
absence requested. 

•CONSIDERATION: 

The request of Mrs. A. I. Derby for leave of absence 
with pay to attend Cabinet and Committee meetings of 
the Canada Pension Plan Advisory Committee, as re- 
quired, to October 11, 1977.' 

Council has granted Mrs. Derby leave of absence with pay previously, 
to enable her attendance at the Committee meetings during the past 
two years . " 

The City Manager RECOMMENDS that Mrs. Derby's request be granted. 


m COUNCIL ACTION SEE PAGE(S) „./i£.. 
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ON PLANNING AND DEVELOPMENT 
AUGUST 13, 19 70 


A meeting of the Standing Committee of Council on Planning and 
Development was held in the No. 1 Committee Room on Thursday, 
August 13, 1970, at approximately 9:30 a.m. The following members 
were present: 

PRESENT : Alderman Bird, Chairman 

Aldermen Adams, Broome, Calder, Hardwick, 
Linnell, Phillips, Rankin, 
Sweeney and Wilson 

ABSENT: His Worship the Mayor (On Civic Business) 

CLERK: D. Scott 


Adoption of Minutes 

The minutes of the meeting held June 25, 1970, were adopted. 


PART I 

The following recommendations of the Committee are submitted to 
Council for consideration: 

RE COMMEN DAT I ON S 

1. United Co-operative Housing Society 
Co-op Housing Project - S.E. Sector 

Rev. James Erb appeared on behalf of the United Co-operative Housing 
Society and presented a proposal for a Co-op Housing Project on a 
6.6 acre parcel of land in the South East Sector. Rev. Erb filed a 
brief dated July 22, 1970 , wherein the Society requested consideration 
of the following: 

(a) A 60 year lease agreement at 6% per annum, based 
on a fair market value for the land, and 

(b) an early assurance that the land in question will 

be made available to the Society for this development. 

The general proposals for the development are as follows: 

"1. Construct between 90 and 100 two, three and four- 
bedroom townhouse units together with such amenities 
as tot lot, wading pool and central meeting hall on 
the 6.6 acres of land set aside by Council for a 
co-operative housing development. 

2. To limit applications for such housing to families 
with a maximum income of $9,000/annum and to attempt 
to accommodate those with a minimum annual income of 
$5,000 - $6 ,000/annum. 

3. To organize this housing project as a Continuing 
Co-operative . 

4. To manage this development on behalf of the owner- 
occupants until the project is completed, homes are 
fully occupied and residents have undergone the 
educational process prerequisite to incorporation 
as a 'resident-member housing co-operative' and to 
then transfer full ownership of this development to 
this new co-operative." 


. . Cont'd. 
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PROPERTY MATTERS 


RECOMENDATION 

1. Extension of time to Complete Development 
Mag Holdings Ltd. ^79 East Hastings St. 

The Supervisor of Property and Insurance and the Director of Legal Services 
report as follows: 

"On December l6th, 197^ City Coimcil (in Camera) dealt with a report 
setting out Maq Holding's failure to complete development on Lot C, 
Block 61, D.L. l8l, Plan I96, situated at 879 East Hastings Street, 
in accordance with predetermined conditions of sale and an option 
agreement and bond to ensure development would take place within a 
reasonable time, and resolved: 

'That the Director of Legal Services be authorized to make a claim 
against the bonding company; and to initiate all necessary proceedings 
to exercise the option to repurchase Lot C, Block 6I, D.L, I8I, Plan 
196 for $51,000.00 in accordance with the agreement. As the City is 
regiiired to act within a specified period of time to safeguard its 
interests this matter must be dealt with immediately. Funds to be 
provided fram Redevelopment Project 2 (account code # 58ii7/M+).' 

Following Council's action a Caveat (which expires February I8, 1976) was 
filed against the property; the bonding company was informed that the 
purchaser had not completed development in accordance with the bond, and 
Maq Holdings were requested to transfer the property with clear title to 
the City, 

Maq Holdings requested that they be given another chance to complete 
development, A meeting was held between members of the Law Department, 
Property and Insurance, and Maq Holdings' principals, solicitor and 
architect, Maq Holdings' explained the reasons why development of 
various proposals, for which development permits had been issued, could 
not be proceeded with, and advised that, as one of their own subsidiary 
companies was required to relocate its premises, development of this site 
for the company's own use must now take place. In addition the company 
can now arrange its own financing. They have spent $61,766,00 already 
in development expenses. If given another opportunity by extension of 
time to complete development to January 31s't» 1977 » the company and its 
solicitor gave assurance that the project would be completed within the 
time specified. 

If an extension is approved by Council Maq Holdings have agreed to 
immediately execute a new option to purchase agreement, with such agreement 
to be registered as a first charge against the property. Development is to 
be considered complete when a Certificate of Occupancy is issued by the 
City Building Inspector. The Director of Legal Services and the Supervisor 
of Property and Insurance believe that lander the circumstances the development 
will proceed as stated by the principals and therefore: 

RECOMMEND that Maq Holdings be granted an extension to Jajiuary 31st, 1977* 
to complete development (completion to be defined as issuance of a 
Certificate of Occupajicy by the City Building Inspector) ; such extension 
to be subject to an option satisfactory to the Director of Legal Services 
to repurchase the property, free of encumbrances, at the net sale price; 
and such other documentation as the Director of Legal Services may deem 
necessary to protect the City's interest," 

The City Manager RECOMMENDS that the foregoing recommendation of the Supervisor 
of Property and Insurance and the Director of Legal Servioes be approved. 
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Lease of 250 Terminal Avenue 

The Supervisor of Property and Insurance reports as follows: 

"This City property (Lot l6 Block A2 D.L. 2037) is located 
within the industrial area bounded by Industrial Avenue, 
Main Street, Terminal Avenue and Station Street. 

It has been leased since 1921+ and in 196? the building reverted to 
the City. 

The building comprises a 2 storey brick and frame warehouse with 
approximately 78OO square feet on the main floor and 2I4.OO square feet 
on the second floor. The second floor is largely unuseable because 
of lack of proper access and non compliance with fire regulations. 

Council May 29 f 1973 approved a lease to Pacific Spectra Ltd. expiring 
December 31» 197$ at a rental of $14.$$. 00 per month and taxes. Pacific 
Spectra had an option to renew but did not exercise the option. 

The building is now occupied by Spearhead Chemicals on a month to 
month basis at a rental of $875*00 per month and tcuces. Spearhead have 
asked for a lease until 1988 which is the common expiry date of leases 
in the area. 

After negotiations the Lessees have agreed to the following; 

Premises Main floor plus approximately kOO sq. ft. of 

second floor front. This portion of the second 
floor to be used as office space only. 

Use Warehouse emd Office. 

Term February 1, 1976 to December 3I, I988. 

Rent For the first 2^ years - $87$. 00 per month, plus 

l/l2th of annual taxes as if levied. 

Review Every 2^ years and to be market rental value on the 

basis of a flat rate, plus taxes as if levied. 

Repairs Lessee to repair to the standard of a prudent owner. 

Lessee responsible for repairs to roof cladding, but 
not responsible for structural repairs. 

Outgoings All outgoings to be paid by Lessee. 

Restrictions Balance of 2nd floor not to be utilized without 
consent of City Council. 

Surety Lessee to provide Surety Bond for 3 month's rent 

or deposit 3 month's rent with the City. 

Bylaws Lessee to obey all City Bylaws, including obligation 

to remove snow from the sidewalk. 

Due to change in use the heating controls require improvement and the 
lessee asks that this work be done by the City. The request if reasonable 
and the estimated cost amounts to approximately $1,000.00. 

RECOMMENDED that Lot I6, Blk A2, D.L. 2037 be leased to Spearhead Chemicals 
on the foregoing basis and the City spend up to $1,000.00 to improve the 
heating system. " 


The City Manager RECOMME!in)S that the foregoing recommendation of the Supervisor 
of Property and Insurance be approved. 
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3. Extension of option 

Anavets Senior Citizens Housing 
900 Block East 8th Avenue 

The Supervisor of Property and Insxirance reports as follows: 

"On August 29, 1972 City Council approved the sale of the above site to 
the Anavets Senior Citizen's Society. In February, 1973 title to the 
property was trajisferred to the Society and the City retained an option 
agreement to repurchase the lands at the net sale price if construction 
for senior citizen housing did not take place by August 29, 191h' 

In July, 197^4- the Society requested a six month extension to the option. 
They advised they could not go to tender nor apply for financing from 
Central Mortgage and Housing as the issuance of the Development Permit 
had been delayed. On August 9, 197^4- Council approved their request and 
extended the option to February 28, 1975* 

When the Society put plans out for tender they were advised the bids were 
too high for C.M.H.C. to service the project. Construction was therefore 
delayed and a further extension to the option was requested. On January 
28, 1975 the option was extended to August 28, 1975. 

Since the first design proposals were too expensive it was necessary for 
the Society to redesign to cut costs and go throu^ the Development Permit 
application process again as well as" complete all requirements to again 
apply for financing from. C.M.H.C. Consequently another extension was 

applied for and on July 22, 1975 Co uELcil approved extending the 

option to JFebruary 28, 1976. with the .City having 3 months froa 

that date to exercise its option. 

On Janviary 26, 1976 a request was received from Anavets Senior Citizen's 
Housing Society for another extension of one year on the option. C.M.H.C. 
have indicated that funds will not be available until the budget is 
approved for the next fiscal year knd . have asked the Society to resubmit 
plans and specifications for review by them. In addition, redesigning will 
once again be necessary in an effort to bring.^down costs. 


The Society have expended considerable time and monies in an effort to 
bring this development to fruition. It is expected that a further 
extension of one year will enable the Society to resolve their planning 
and financing difficulties. It is therefore: 

RECOMMENDED that Anavets Senior Citizens' Housing Society be granted an 
extension of one year from February 28, 1976 to February 28, 1977; the 
City to have 3 months from that date in which to exercise its option; 
this extension to be subject to any documentation deemed necessary by 
the Director of Legal Services." 

The City Manager RECOMMENDS that the foregoing recommendation of the Supervisor 
of Property & Insurance be approved. 


U. Assignment of Lease-City-owied Lot 4, 
Block 52, D.L. 37. Situated: S/S of 
3300 Block Kingswav. West of Tvne Street 

The Supervisor of Property and Insurance reports as follows: 

"City-owned Lot k, Block $2, D.L. 37, situated on the south side of Kingsway 
west of Tyne is leased to Marine Hotel Ltd. for a period of 20 years expiring 
on March 31, 198I. The site is utilized for required parking pvirposes in 
conjunction with their Hotel operation and the lease is subject to rental 
review at 5 year interrals, the next review being April 1, 1976. 
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Clause #4 (Cont'd) 

Marine Hotel Ltd. has now been sold eind the new owners Butterworth Holdings 
Ltd. , Frizzell Holdings Ltd. auid Legree Holdings Ltd. have requested consent 
to an assignment of the lease to their interest. 

RECOMMENDED 

that consent be given to assign the lease of City-owned Lot 1+, Block $2, D.L. 
37 from Marine Hotel Ltd. to Butterworth Holdings Ltd. et al subject to the 
documents of assignment being to the satisfaction of the Director of Legal 
Services. " 

The City Manager RECOMMENDS that the foregoing recommendation of the Supervisor 
of Property and Insurance be approved. 


5. McLaren Electric Building, 2151 Burrard Street 

Lease of portion (2l60 square feet) of second floor 

The Supervisor of Property and Insurance reports as follows: 

"City Council on December 2, 1975, approved a lease of the above 
premises to Trend Kitchen Centre Ltd. for a term of five years 
commencing December 1, 1975, with full rental review after 2h years. 

The lessee's solicitor after examining the lease has asked that 
his client be given a right to renew for a further five years 
because of the costly remodeling and renovation program being 
planned by the lessee which would have to be amortized over this 
short period. It is understood that a full rental review would 
be conducted after 2h years of the renewal period. 

Under the circumstances the above request appears reasonable in 
view of City Council's approval on November 25, 1975, of a five 
year lease with an option to renew for a further five years to 
Daycor West Accessories Ltd., a lessee in the same building. 

Therefore, it is RECOMMENDED that the lease arrangements with 
Trend Kitchen Centre Ltd. be amended to include a right to renew 
for a further five years. All other terms and conditions as 
approved by City Council on December 2, 1975, to remain and the 
amended lease to be drawn to the satisfaction of the Director of 
Legal Services and the Supervisor of Property and Insurance." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Property and Insurance be approved. 


6. 39 Lots in the Strathcona Area 
- Option to Repurchase 

The Supervisor of Property and Insuxance reports as follows: * ^ 

"On March 6, 1973» City Council approved the sale of various properties 
in the Strathcona area with date of sale established as May 1, 1973. The 
City retained an option to repurchase if development did not commence by 
November 1, 197U* 

On October 18, 197U» "the Minister of Housing, on behalf of the Province of 
British Columbia, submitted a formal request to have the option modified 
to extend the expiry date to November 1, 197$. The Director of Planning 
submitted this request to Council on November 5» 197U and a six month 
extension only to May 1, 197$ was approved. 
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Clause #6 (Cont'd) 

Thompson, Berwick, Pratt and Partners, Architects for the development, by- 
letter dated April 2, 1975* submitted a further request to re-consider 
extending the option to November 1, 1975. Delays centered around iss\iance 
of the Development Permits were stated to be the cause of the delay in 
starting construction. However, their extension request was approved 
only to July 15, 1975, at Council of April l5, 1975. 

In July, 1975 the Department of Housing asked for a further extension to 
December 31, 1975 and Council approved this request July 29, 1975. Also 
on September l6, 1975 Council approved repurchasing two of the 39 lots 
and title was transferred to the City in November, 1975. The option has 
been released on these two lots as well as on 19 of the original 39 sold, 
as development, under the terms of the option has been completed. 

The option to repurchase now covers 18 lots in the Strathcona area. On 
January 8, 1976 The Provincial Department of Housing submitted a further 
extension request pending Council's ratifying a zoning change to RT-3 
for Phase III of the Strathcona Infill Housing Scheme. 

The changed zoning has been approved by Public Hearing and was 

ratified by Council January 27 » 1976. Following the rezoning approval 
the architect will submit development permit applications and expects to 
meet the development conditions of the option within six months. It is 
therefore : 

RECOMMENDED that the Provincial Government be granted a further extension 
to the option agreement from December 3I, 1975 to Jtine 30, 1976. The City 
to have 3 months from that date in which to exercise its option; this 
extension to be subject to any docimentation deemed necessary by the 
Director of Legal Services." 

The City Manager RECOMMENDS that the foregoing recoimiendation of the Supervisor 
of Property and Insurance be approved. 

FOR COUNCIL ACTION SEE PAGE(S)i?.L^„.C 
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Manager's Report 

TO: Vancouver City Council 

CLASSIFICATION: RECOMMENDATION 

SUBJECT: Lot 1, Block 2, N/Wi Section 24 T.H.S.L., Plan 1570? 

Situated: S/E Corner of Venables & Renfrew Streets. 
Residences for Senior Citizens 


']he Supervisor of Property and Insuraxice reports as follows: 

"On December 10th, 191k City Council app2?oved the sale of Lot 1, Block 2, N/W ^ 
Section 214. T.H.S.L., Plan 1^707 "to the Provincial Government with the conditions 
that the site be used for Senior Citizens Housing and that B.C. Housing Foundation 
be given first choice to develop the pixjperty. 

The City "t^-ined an option to repurchase in the event development was not commenced 
to a point were foundations had been poured within 12 months from the date the 
Province received a registerable conveyance. 

On February 20th, 1975 a- restrictive covenant was registered, to insure the develop- 
ment would be used solely for the purpose of housing the elderly; a conveyance was 
also registered and an option to repurchase in favour of the City in the event 
construction had not commenced to the point of pouring of foundation walls, by 
February 20th, I976. Under this option the City has agreed to refrain fixim 
exercising the option until after February 20th, 1976. 

B.C. Housing Foundation were originally going to lease this property from the 
Province but are now arranging to purchase it subject to the option held by the 
City. They are also arranging financing throiigh Central Mortgage and Housing 
Corporation. 

By letter dated January 23, 197^ the solicitor handling the acquisition for B.C. 
Housing Foundation has requested an extension to December 31 > 1976 in which to 
commence construction, on behalf of his client. B.C. Housing have already called 
for tenders and expect to commence construction well in advance of December 31>1976. 

By letter dated January 30, 1976 the Provincial Government, as registered owner 
of the site, has also requested an extension to December 31> 1976 in which to 
commence construction. It is therefore: 

RECOMMENDED that the City grant the Province an extension from February 20, 1976 
to December 3I, I976 to allow time for construction to commence to the point where 
foundations have been poured." 

The City Manager RECOMMENDS that the foregoing recommendation of the Supervisor of 
Property and Insurance be approved. 


FOR COltMCa ACTION SEE PAGE{S) 



REPORT TO COUNCIL 

SPECIAL MEETING OF THE 
STANDING COMMITTEE ON HOUSING AND ENVIRONMENT 

January 29, 1976 

A Special Meeting of the Standing Committee on Housing and 
Environment was held on Thursday, January 29, 1976, at 10:00 a.m. 
the No. 1 Committee Room, Third Floor, City Hall. 
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PRESENT : 


Alderman Harcourt, Chairman 
Alderman Bird 
Alderman Boyce 
Alderman Cowie 
Alderman Rankin 


CLERK : 


Thomas 


RECOMMENDATION : 

Housing for the Handicapped 

The Chairman welcomed representatives of handicapped groups 
to the first of a series of meetings to establish guidelines on 
what types of handicapped accommodation were needed. (A list of 
those present is on file in the City Clerk's Office.) 


HOUSING NEED 

Mary Knox, President of SPARC of B.C.'s Panel on Handicapped, 
representing 54 organizations and agencies of disabled persons and 
individual consumers, presented a brief (on file in the City Clerk's 
Office) in which the following points were made: 

a. Handicapped persons need to be integrated into the rest 
of the community as do all persons . 

b. Accessible housing is needed by all persons since most of 
us grow frail and/or disabled by aging. 

c. Physical or mental disability knows no social barrier. 
Disabilities are not confined to the aged and low income 
groups . 

The Handicapped Resource Centre, which is Greater Vancouver's 
housing placement centre for persons with physical handicaps, had 
over the past two years, serviced almost 1,000 persons and at present 
171 persons were seeking bachelor suites or one and two bedroom 
apartments. Forty percent of the persons seeking larger accommodation 
were restricted to the outlying areas of the City and this restriction 
added to transportation costs, made employment, shopping and 
social interaction extremely difficult. 

The Panel and the Handicapped Resource Centre wanted to see all 
future rental housing constructed with: 

a. ramped access to the main entrance and elevator services 

b. apartment entrances with minimum 30" doors 

c. large bathroom doorways in suites 

d. increased bathroom floor area 

The brief requested that: 

a. The City of Vancouver Building By-law No. 4795 be extended to 
cover all housing projects exceeding four units and that the 
standards prescribed in C.M.H.C.'s publication 'Housing for the 
Handicapped', be enforced in all new rental housing buildings. 

b. Unless it can be shown that site conditions are prohibitive, the 
percentage of units designed for accessibility to the handicapped 
must include 10 percent of the total number of units and should 
apply to each type of unit in the building, e.g. 1, 2 or 3 
bedroom apartments. 

The brief also outlined a number of possible changes to the bonusing 
provisions proposed for Kitsilano RM-3B and RM3A-1 zoning, and 
suggested that the bonusing system should be extended over the 
entire City. 

Cont'd . . . 
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Mr. W, Casson, G,V,R,D, Housing Director, advised that the 
regional district project at 14th Avenue and Nootka Street would 
provide 50 suites for handicapped persons in a totally segregated 
building. Some suites at two other family-oriented projects, 7th 
Avenue (36 suites) and Grandview and Semlin (20 suites) would also 
be available for handicapped people. 

Handicapped representatives were invited to submit their views 
on housing need, design, location- benefits of different areas of the 
City to the Planning Department which was currently preparing 
recommendations for a report on future housing needs. 

Mr. R. Nessel, Project Co-ordinator , reported that his group. 
The Lower Mainland Society for Residences for the Physically 
Handicapped, had commenced construction of a 24 unit two-storey 
group home at False Creek with completion expected in June. 


BONUSING 

During discussion on the bonusing proposal Planning Department 
staff advised that approximately three developers had expressed an 
interest in building strata title suites in the Kitsilano area. 
C.M.H.C. was not interested in buying rental units but there was a 
possibility that the bonused units could be acquired and sold under 
the Assisted Home Ownership Program. 

Alderman Marzari, who was unable to attend the meeting, submitted 
a memorandum in which she made the following points : 

a. Zoning should not be restricted to Kitsilano. Efforts 
should be taken through the zoning by-law to incorporate 
a similar bonusing clause in all RM-3 and RM-3A areas. 

b. A Standards Committee should be struck — SPARC, the 
Director of Legal Services, and the Panel on Handi- 
capped -- to ensure that the units are: 

i. designed in consultation with handicapped people; 

ii. held in perpetuity for the handicapped (under an 
agreement with the city) ; 

iii. filled with people who need the accommodation most. 


RENTAL ASSISTANCE 

Concern was expressed that under present regulations, the 
handicapped were not eligible for rental assistance in housing units 
administered by B.C. Housing Management Commission. It was the 
consensus of the meeting that the handicapped should receive the 
same consideration as low income families and senior citizens. 

Mr. Casson advised that discussions had taken place with the 
former Provincial Government, which had been sympathetic to the 
proposed policy change, but before an Agreement could be signed the 
provincial election had taken place. He had been trying for three 
months, without success, to get a commitment. 

RECOMMENDED, 

THAT the Standing Committee on Housing and Environment 
be authorized to strike a committee, to include handicapped 
representatives, to meet with the Minister of Housing to 
press for immediate changes in legislation to extend the 
rental assistance program to handicapped persons. 


The meeting adjourned at approximately 11:30 a.m. 



* * * * 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON 

HOUSING MW ENVIRONMENT 


January 29, 19 76 

A meeting of the Standing Committee of Council on Housing and 
Environment was held on Thursday, January 29, 1976, at 1:30 p.m. in 
the No. 1 Committee Room, Third Floor, City Hall. 

PRESENT: Alderman Harcourt, Chairman 
Alderman Bird 
Alderman Boyce 
Alderman Cowie 
Alderman Rankin 

CLERK: J. Thomas 

The Minutes of the meeting of December 18, 1975, were adopted. 

INFORMATION : 

1. Status Report on Government Assisted Housing 

The Committee considered a report of the Housing Planner 
dated January 16, 1976, (on file in the City Clerk's Office) 
summarizing the 1975 activities of government assisted housing in 
the City of Vancouver and highlights of anticipated actions for 
1976, together with 1974-75 comparative statistics. 

The Housing Planner reported: 

" 1975 continued the trend of planning and construction of 
government assisted housing being primarily directed toward seniors' 
accommodation; 96 percent of all newly built units in 1974 and 86 percent 
in 1975. In large measure, this resulted from attractive Federal and 
Provincial funding arrangements and the greater acceptability of seniors' 
accommodation by the community. In 1976, it is anticipated that family 
housing will be a more significant proportion of the total as projects now 
underway are completed. 

During 1975, the prime causes of delay in securing approval for government 
assisted housing in Vancouver centered about rezoning and funding applica- 
tions. An acute shortage of appropriately zoned land at prices acceptable 
to senior governments led many government assisted housing sponsors in 
Vancouver into the difficult situation of having to attempt to secure and 
upzone low density land before funding approval was granted. In addition, 
the number of funding applications for seniors' acconmodation from through- 
out the Province resulted in a number of otherwise " ready- to-igo" projects 
being deferred to 1977 for funding. " 

The Housing Planner noted that government assisted housing units 
completed during 1975 totalled 1,595 units comprising 178 units 
of family housing; 1,377 senior citizen; 40 handicapped. Presently 
under construction were 53 family units; 2 83 senior citizen; 192 
single person. In various stages of planning or seeking approval 
were another 1,858 units - 575 family; 1,12 7 senior citizen; 156 othe 
Currently in the development stage were 1,781 City of Vancouver units 
Langara, 100 senior citizen (project also includes 200 "market" 
townhouses) ; Champlain Heights, 1,000 assisted units through 1978 
(project includes 1,059 "market" units); False Creek, 339 family, 
79 senior citizen, 263 other. 

RESOLVED, 

THAT the report of the Housing Planner, dated 
January 16, 1976, be received. 
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RECOI-IMENDATIONS : 

2 . Vacant Premises Survey in the Downtown Core Area 

The Committee had for information a City Manager's Report dated 
January 23, 1976, in which the Medical Health Officer indicated 
the present status of a number of vacant premises in the downtown 
core area. The Committee considered this report in detail and 
following discussion, 

RECOMMENDED , 


THAT the owners of the following premises be requested 
to appear before the Standing Committee on Housing and 
Environment to show cause why the Committee should not 
recommend to Council that orders be issued by Council 
requiring the owners of such premises to renovate the 
same under the provisions of the Standards of Maintenance 
By-law : 

331 Main 30 h E. Hastings 

536 Prior 53 E. Hastings 

349 Powell 210 Keefer 

420 E. Hastings 207 Union 

420 E. Cordova 52 Water 

522 Richards 515 W. Pender 

525-31 Carrall 876 Granville 

445 Gore 172 E. Cordova 


3 . Royal Rooms, 237 Main Street 

The Medical Health Officer in the following City Manager's 
Report, dated January 21, 1976, reported as follows : 

"Further to your request for information regarding the status of the above 
mentioned Lodging House. Repeated efforts by this department to resolve 
problems in the Royal Rooms have met with only partial success. There 
appear to be problems between the operator and owner over the lease, resulting 
in the operator's unwillingness to carry out necessary improvements. On 
January 6, 1976 a full inspection was carried out and the attached letter 
was sent to Mr. Kwok Tong Quon on January 9,1976. A re-inspection was 
made on January 19, 1976 and there were no noted major improvements in the 
premises. An appointment has been made with the Prosecutor for January 22, 
1976 to discuss the laying of charges under the Lodging House Bylaw. 

Section 18(5) of the Lodging House Bylaw permits the Medical Health Officer 
to issue an Interim Operating Permit for a period of up to one year, where 
he is satisfied that the applicant is actually proceeding with work necessary 
to make the premises comply with the Provisions of this Bylaw. 

The present condition of the premises makes it impossible for this department 
to issue an Operating Permit or an Interim Operating Permit. Interim Permits 
have been issued for the following periods: 

October 31 , 1974 - January 31, 1975 

January 31, 1975 - September 15, 1975 

October 24, 1975 - November 28, 1975 

November 20, 1975 - December 31, 1975 " 

Following discussion of the City Manager's recommendation that 
the owner and operator of the Royal Rooms, 237 Main Street, be 
required to appear before the Standing Committee on Housing and 
Environment to show cause why the premises should not be closed 
because of non-compliance with the Lodging House By-law, it was 
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Rev. Erb then discussed the proposed project under the following 
headings : 

(a) Projected Operating Costs 

(b) Effect of Land Costs 

(c) Financing 

(d) Screening of applicants 

(e) Management 

(f) Controls on Speculative Selling 

He advised that the co-operative development will pay full property 
taxes . 

After considerable discussion and question jng, it was 

RECOMMENDED that the other Co-operative Societies be advised that a 
6.6 acre section in the South East Sector has been set aside for a 
co-operative housing development and that they be invited to submit 
proposals; such proposals to be reviewed by the Committee in one 
months time; 

FURTHER RECOMMENDED that the proposal submitted by the United 
Co-operative Housing Society be received and in the meantime the 
Board of Administration consider the ground rules that might apply 
for this form of development. 


2 . Parking Problems: West End 

The Committee on February 5, 19 70, passed the following resolution: 

"RESOLVED that the Board of Administration be requested to 
submit a report on 

(a) the possibility of immediate enforcement of 
overnight parking bans , 

(b) the reduction of on-street parking, 

(c) the reversal of the City's policy on street 
widening in the West End, 

such report to include consideration of related matters 
submitted in previous reports . 

FURTHER RESOLVED that the City Engineer give a report 
reference on the subject matter when the Board submits 
the aforementioned report to the Committee." 

The Board of Administration submitted a report of the City Engineer 
dated July 27, 1970, which dealt with the items contained in the 
resolution. The report concluded with the following recommendations 
1 and 2, and siabmitted items (a) , (b) and (c) for consideration: 

"Accordingly, it is RECOMMENDED: 

1. That a 32-foot pavement width be adopted as the standard 
for the local streets in all residential districts in the 
City which are zoned higher than one and two family 
dwelling areas. 

2. That a programme of improving the local streets in the 
West End to the 32-foot width be initiated by the City 
under the Local Improvement procedure, commencing in 
1971, with funds provided within the current Five Year 
Program. 

. . . Cont'd. 
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RECOMMENDED, 

A. THAT the owner and operator of the Royal Rooms, 237 
Main Street, be requested to come before the Standing 
Committee on Housing and Environment to show cause 
why the Committee should not recommend to Couhcil 
that orders be issued by Council requiring the owners 
of such premises to renovate the same under the pro- 
visions of the Standards of Maintenance By-law. 

B. THAT the above noted City Manager's Report dated January 21, 
197 6, be received. 


4. Progress on Enforcement of City Fire By-law 
to Upgrade Hotels 

Submitted for the Committee's consideration was a Manager's 
Report, dated January 26, 1976, in which the Fire Chief reported 
as follows : 

"In the last upgrading report of December 11, 1975 a list of buildings was submitted 
on which no progress had been made and buildings which were in for Prosecution. 

The three licensed premises: Empress Hotel: Vanport Hotel and Ivanhoe Hotel are, 
as a result of Council action now taking positive steps to comply. In the meantime 
progress on the sprinkler installation at the Cobalt Hotel, 915-17 Main Street 
(Licensed premises) has slowed to the point that a Prosecution is being requested. 

With respect to the hotels under Prosecution which do not have a liquor license, 
progress is as follows: 

50^ East Hastings Street Ferrara Court 

25^-62 East Hastings Street Sydney Hotel 

These two are set for trial February 26, 1976. 

j^Ql East 7th. Avenue - 0,uebec Manor 

The trial date was set for December 16, 1975 but it was adjourned for three (3) 
months when the defence pointed out that this v^s a Heritage Building and the Court 
was not clear if the Fire Bylaw would be applied. 

A policy statement by Council would assist in clearing up this issue. 
Sk6 Prior Street 

A sprinkler contract was signed by the owner December 1 6, 1975 and the case has been 
adjourned to February 17 to set a date for trial. 

2kk0 Heather Street 

Case adjourned to February 10, 1976 as in previous report. 
777 Burrard Street - Irwington Court 

The trial date for this case was December 16, 1975 but when it came before the Judge 
the defence argued that this was a Heritage Building and the case was adjourned to 
May 27, 1976 for trial. This was similar to the situation with Q.uebec Manor. 

This case was reported in the Province newspaper (copy of article attached) in a 
negative manner and as a result we have requested a copy of the transcript to 
determine what actually took place in this case. 

522 Richards Street - Kinqsley Hotel 
Premi ses vacant . 

18 West Hastings Street - Burns Block 

This was to come to trial on January 7, 1976 but the Crown had to request an 
adjournment to February 17, 1976 due to our Inspector being unable to attend. 

++++++ 
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The bdlancG of those hotels reported have completed the required work or are in 
the final stages of completion. 

In 1975 there were 46 Prosecutions requested under the City Fire Bylaw, plus 23 
under Provincial Statute. Our experience in dealing with the Court relative to the 
City Fire Bylaw has been quite successful. 

During this period there has been a very high turn-over of Prosecutors, making it 
difficult for our Inspectors to maintain a good line of communication. This has 
resulted in some extraordinary delays due to the Prosecutor's lack of knowledge of 
the case and the upgrading program. For example, in the case of the Empress Hotel 
there were eleven (11) adjournments allowed. 

In our opinion one of the advantages of having the same Prosecutor dealing with all 
Bylaw cases is in the fact that he will soon become aware of all of the City Bylaws • 
and the relationship of one discipline to the other. As a consequence he would be 
able to give advice and guidance as to which Bylaw would be most effective to deal 
with any situation. 

The Provincial Fire Marshal has communicated his intention to make certain studies 
of the City Fire Bylaw but he has indicated he is not prepared to become involved in 
the economics of the upgrading program ( see letter attached.) 

I would suggest however, that the only practical method by which a realistic study 
can be made of the economics is for building owners, who receive orders to comply 
with the Bylaw within 90 days, to call in contractors and ask for estimates on the 
work required, in consultation with the inspectors involved in the program. The 
total costs involved in any area of the City can then be accurately computed. 

A program of upgrading hotels in the City of Victoria is now being carried out under 
the requirements of the Fire Marshal Act. The City of Winnipeg also has a program of 
upgrading hotels and apartments underway (a copy of their Bylaw is attached.) 

There does not appear to be any indication that emergency power for elevators will be 
required by the Keenlysice Report and therefore I recotwnend that we proceed with 
enforcing the requirements for emergency lighting in all appropriate buildings 
including those over 6 storeys in height." 

Representatives of the Housing Rental Council of B.C. were 
present and addressed the Committee on the economic aspects of 
upgrading hotels and apartments under the provisions of the Fire 
By-law. After discussion they agreed to meet with appropriate City 
officials and contractors and submit to the Committee a list of 
selected buildings showing the estimated cost per suite of upgrading. 

When reviewing the above report with the Committee, the Chief 

Fire Warden noted the Cobalt Hotel, 915-917 Main Street, was the 

only remaining licensed hotel in the downtown core area that had not 
complied with the sprinkler regulations. 

RECOMMENDED, 

A. THAT the operators of the Cobalt Hotel, 915-917 Main 
Street, be requested to appear before the Standing Committee 
on Housing and Environment to show cause why the Committee 
should not recommend to Council that their City licenses be 
cancelled. 

B. THAT prosecution be proceeded with against the operators 

of the Cobalt Hotel for non-compliance under the provisions 
of the City Fire By-law. 

C. THAT the Council proceed with the enforcement of Fire 
By-law requirements for the provision of emergency 
lighting in all appropriate buildings, including those 
over six-storeys in height, as recommended by the City 
Manager in his report, dated January 26, 1976, quoted 
above. 

D. THAT the Director of Planning report to the Crown Counsel's 
Office on the status of Quebec Manor, 101 East 7th Avenue 
and Irwington Court, 777 Burrard Street, in relation to the 
Heritage By-law. 

Cont'd . . . 
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5 . Progress Report re Municipal By-law Court 

The Director of Legal Services svibmitted a memorandum dated 
January 22, 1976, reporting progress on his Department's examination 
on the present method of conducting by-law prosecutions. 

The Director of Legal Services reported as follows: 

"At the present time, by-law prosecutions are being con- 
ducted by the office of the Crown Counsel. This has 
two main disadvantages. The first is that that office 
is totally divorced from the City Hall which results in 
an unavoidably detached attitude towards by-laws. The 
second is that the prosecutors in that office quite 
naturally are more pre-occupied with criminal and quasi 
criminal offences. 


Our examination also reveals the fact that by-law offences 
average ih to 2 days per week in Court. (We do not include 
Street and Traffic By-law or other by-laws involving motor 
vehicle offences in this study.) 

Under the present procedures it is not expected that the 
case load would rise drastically in the near future, but 
we have not really got going on prosecutions under the 
new Sign By-law or the Standard of Maintenance By-law. 

By-law prosecutions are covered by the "Summary Convictions 
Act". Recent amendments allow a judge, upon conviction of 
an accused, to assess the person's ability to pay, and in 
many cases, therefore, the fines are nominal. Furthermore 
if the accused fails to pay a fine, there is no penalty 
other than to seek a civil judgment for collection. 


In addition, a number of judges tend to impose a suspended 
sentence if the infraction has been remedied by the accused 
before the trial. To me, this indicates a general belief 
that By-law offences are not serious and are actually 
regulatory in nature. Hence, if the accused ultimately 
complies, why should the courts impose a sentence? 

It has been suggested that a "referee system" be used in 
by-law cases similar to the system now used for traffic 
violations. Lawyers are not generally "appreciated" at 
such hearings, as the intention is to deal with the offences 
in an informal, summary way. Further, it is my observation 
that the Police Department members are unhappy to some 
extent with the new referee system as a number of persons 
are being acquitted for violations on other than legal 
grounds . 

Furthermore, I believe the referee system could really only 
work where very simple questions of fact are involved. In 
spite of this, we might suggest that the referee system be 
tried on an experimental basis with some of our more 
straightforward by-laws. 

Regarding actual prosecutions of by-law offences, I believe 
as a first step we should try using a system whereby a 
prosecutor is attached to the Law Department and commutes 
to the Provincial Courts in the same way as our civil 
litigation lawyers commute to the civil courts. If a 
prosecutor were attached to the Law Department he would 
be available to all the inspectors and would be in a much 
better position to prepare a case for trial. Furthermore 
I believe there would be more by-law enforcement than 
exists now. In my view he could be occupied on trials 
at least two days a week and the balance of his time could 


Cont'd 


Report to Council 
Standing Committee of Council 
on Housing and Environment 
January 2 9, 19 76 


6 


248 


be spent in advising on questions of enforcement to the 
staff charged with enforcement and in properly preparing 
for trial, since he would be at the source of all his 
information. 

I believe both the referee system and the "prosecutor on 
loan" experiments are worth considering and discussing 
with the Attorney-General . 

I am quite certain the Crown Counsel's office would be 
glad to be rid of the by-law issue since they have no 
connection with the City Hall at all." 

Following discussion it was 
RECOMMENDED, 

A. THAT Council support in principle the proposal of the 
Director of Legal Services, contained in his report 
dated January 22, 1976, that a Prosecutor be attached 
to the Law Department for the purpose of preparing and 
prosecuting by-law cases, and advising City staff in 
the preparation of cases involving offences under City 
by-laws . 

B. THAT the report of the Director of Legal Services, dated 
January 22, 1976, be received. 


INFORMATION : 

5a. Court Proceedings re Fire and Lodging House By-laws 

At its meeting on December 18, 1975, the Committee resolved 
to invite the Senior Crown Counsel, Mr. CM. Norris, to discuss 
certain problems that had arisen in connection with prosecutions under 
the City's Fire and Lodging House By-laws. 

Mr. Norris was present and reviewed some of the concerns 
expressed by the Committee, i.e.: 

Lengthy adjournments granted by the Courts - in one 
case repeated adjournments for two years. 

Staff changes in the Crown Counsel's Office resulting 
in a lack of continuity between City officials and 
prosecutors experienced in by-law offences. 

The attitude that by-law offences were not important 
which was reflected in the fines imposed by the Courts 
in cases that had cost many thousands of dollars to 
bring to trial. 

Mr. Norris stated that adjournments were the exception rather 
than the rule as it was more advantageous to his office that 
cases be dealt with quickly. One specific case referred to by 
the Committee where there had been several adjournments because 
the defendant had trouble getting witnesses was going to trial on 
February 20, 1976. He had checked back over a year and a half 
but could find no record of any complaints by the City. If City 
officials felt there were instances where they were not getting the 
co-operation of the Crown Counsel's Office, he would be happy to 
meet with City officials and discuss matters. On the question of 
the Courts imposing unrealistic fines, Mr. Norris suggested that 
this indicated the by-laws required changes. He did not agree that 
changes in the Prosecutor staff presented serious problems. 


The Medical Health Officer recalled two previous occasions when 
general discussions had taken place between the City and the Prosecutor's 
Office, one with Mr. Norris' predecessor. Dr. Bonham advised that he 
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had been involved in a recent case where the changeover in 
prosecution staff had had a devastating effect on the proceedings. 

It was agreed that City Health officials meet with Mr. Norris 
for further discussions and to explore specific cases. 

RESOLVED, 

THAT the oral presentation by Mr. Norris be received 
with thanks. 


6. Wicklow Hotel, 1516 Powell Street 

The Committee considered the report of the City Manager dated 
January 23, 1976, in which the Director of Permits and Licenses 
reported as follows : 

"At the request of Alderman Harcourt, the Wicklow Hotel was 
inspected with the Standards of Maintenance By-Law in view. 

The building is an old 4 storey combustible frame structure with 
a masonry shell and a partial basement. The building appears to 
be structurally sound. There are 102 rooms equipped with gas 
plates and used from time to time as housekeeping rooms. At 
present 63 are occupied. 

The following conditions were found: 

1. Fifteen rooms have undersized windows which limits light and 
ventilation. 

2. Sixteen additional rooms have restricted light and ventilation 
because of a building which is immediately adjoining on the 
East side. 

3. Nineteen rooms were found to be used for storage purposes only. 

4. No hot water is supplied to any of the hand basins which are 
found in each of the individual rooms. 

Extensive replumbing of the building will be necessary to 
provide this service. 

5. All rooms and public hallways require repainting, and minor 
repairs to walls and ceilings. 

6. All floor coverings in the rooms and the public hallways require 
replacement . 

7. Four small areas of the public halls were found to be insecure 
and require further inspection. 

8. The gas plates in all rooms require servicing and cleaning. 

9. Eighteen rooms were found to have no electrical outlets. Re- 
wiring to provide an outlet in each habitable room will 
necessary. Numerous unauthorized extension cords were fouad 

in use in almost all rooms. Extensive rewiring of the building 
appears necessary. 

10. No adequate second means of egress to grade is provided for 

tenants above the first floor. The lower portion of the fire 
escape system consists of a drop ladder and is not considered 
satisfactory. 

The conditions referred to above could be dealt with under the 
Standards of Maintenance By-Law, however, proper management, which 
has obviously been lacking, will be required. This factor is not 
covered in the Standards of Maintenance By-Law. 
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It should be noted that: 

1. The Medical Health Officer reports that the following action 
has been taken with regards to the aforementioned premises: 

a) Pursuant to Council's instruction, discussions were held 
with the Crown Counsel regarding the laying of information 
under various sections of the Lodging House By-Law 
(January 22, 1976) 

b) Twenty-two rooms were placarded as unfit for habitation 
due to their present condition. Twenty-one of these rooms 
were vacant at the time of the posting and the operator 
agreed to re-locate the one occupant to a more suitable 
room in the building. 

c) Five occupants have been referred for medical assessment 
in order to ascertain if they should be relocated in more 
suitable accommodation. 

d) Mr. Reardon has restored the heat and repaired the hot 
water supply to the bathing units. 

2. The Chief Fire Warden reports that their Department has issued 

orders to up-grade the fire escape system, or install a sprinkler 
system. This order expires on January 27, 1976, and the normal 
enforcement procedures will follow. " 

After hearing representation from the co-operators of the 
Wicklow Hotel, Mr. Reardon, and Mrs. Tickleman, who referred to 
pending legal proceedings to establish the ownership of the hotel, 
the Committee, 


THAT the report of the City Manager, dated January 23, 
1976, be received. 


RECOMMENDATION : 

7 . Bonus Provision: Kitsilano RM-3B and RM3A-1 Zoning 

City Council, at its meeting on January 6, 1976, when dealing 
with the City Manager's Report, dated January 2, 1976, referred the 
recommendations of the Director of Planning and Director of Legal 
Services contained therein to the Committee for consideration. 

The Director of Planning and Director of Legal Services reported 
as follows: 

" I . Bonus Pro vision: Kitsilano RM-3R and RM3A-1 Zoning 
The Directors of Legal Services and Planning report as follows: 


"On December 4, 1975, Vancouver City Council in Corrmittee of the Whole 
considered the proposed rezoning of the Kitsilano Apartment Neighbour- 
hood. At this meeting Council resolved in part that: 

"the reference in the Draft By-Law to bonuses for senior citizen, 
handicapped and low income housing be deferred pending a report 
being submitted by the Director of Legal Services and the 
Director of Planning on appropriate control and guidelines". 


1 . Control of Bonused Units 

Section ?4A of the Land Registry Act allows a municipality to obtain from 
a developer, a restrictive covenant regarding land use and allows such a 
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covenant to be registered against the land so that the same runs with the 
land and binds any and all successors to the title. A violation of the 
covenant where the conditions are not met provides that the municipality 
could launch an action to enforce the covenant or restrain its contra- 
diction as the case may be. 

This section of the Land Registry Act ensures that if the developer takes 
advantage of any bonuses granted, they can only be used for the purpose 
for which they were granted. 


2. Guidelines for Bonused Units 

Each planned development that indicates a willingness to utilize this 
bonus provision will, by necessity, be negotiated and dealt mth on an 
individual basis, because of variables in land cost, financing, current 
construction and material costs, etc. 

However, the intent of agreements that will be entered into between the 
City and builder, will be to provide these lo'wer cost units along these 
criteria: 

A) Land component will not be included in the cost of those units 
designated for social housing. 

B) The cost of building "basics" will not be included in the cost of 
social housing units (elevators, roof, foundation, landscaping, 
etc.). The construction cost of the units will reflect basically 
their individual structure and their furnishings. 

C) Up to twenty per cent of the total units within the building will be 
designated for these purposes. 

D) The units must be of equal design, construction, materials and 

furnishinfjs of the market units. However, in the individual 
negotiation that occurs> possible reductions in unit size for 
senior citizens may be desirable for additional or less costly 
units; units oriented to the handicapped will contain the appro- 
priate "hardware". 

E) The bonused units will bo randomly scattered throughout the 
building, to be determined in negotiations with the builder. 


F) The buildingswill ba generally required to meet all Central 
Mortgage and Housing Corporation and National Housing Act re- 
quirements. 

G) The builder will be permitted a profit of between five and ten 
per cent on the bonused units. 

H) The rental level or sales price will be determined for the follow- 
ing year in negotiations between the City and builder. In the 
case of rental units, the monthly rental level may be reviewed 
annually. In the case of condominium units, the purchaser will 
enter into an agreement with the City not to resell the unit for 
five years at a cost exceeding purchase price, plus the annual 
Increase of the Consumer Price Index. 

I) Rental units would be filled from a list of tenants provided by 
B. C. Housing Management, the City of Vancouver, or other appro- 
priate agency as approved by the City. 

J) Condominium units would be filled by prospective purchasers who 

are most in need of these units (i.e., approximately 25% of their 

Income to mortgage payments would be a guideline In deteytninlnq 
eligibility). . 

y 
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K) In the long term, it is believed desirable that the City of 

Vancouver Housing Corporation staff assume the responsibility of 
implerrienting this bonus provision, through negotiations with 
developers, assisting in placement and revievn'ng rent levels and 
purchase price. 

The provision of these guidelines for each individual project will be in- 
sured by a "contract" prepared by the Director of Legal Services and entered 
into between the builder and the City of Vancouver. This would then be the 
basis for a covenant, as explained in Section 1, under Section 24A of the 
Land Registry Act. 

It is therefore recommended that the RM-3B and RM3A-1 District. Schedules be 
enacted including the bonus provisions." 

Mr. D. Janczewski, of the Planning Department, reviewing the 
report with the Committee, referred to certain revisions suggested 
by the Director of Planning relating to the resale of bonused units. 
He advised that concern had been expressed that upon resale in the 
open market the bonused units would appreciate beyond the financial 
reach of the low-income families they were originally intended for. 

After discussion, it was 

RECOMMENDED , 

A. THAT the guidelines relating to bonus provisions in 
Kitsilano RM-3B and RM3A-1 zoned areas referred to in 
the Manager's Report dated January 2, 197 6, be 
approved in principle. 

B. THAT in a strata title situation, the sale by an owner of 
any bonused unit be conditional on the City retaining the 
right of first refusal, with the cost of the unit being 
the purchase price, plus an amount representing the 
annual increase in the Consumer Price Index. 

C. THAT the report of the City Manager, dated January 2, 
1976, be received. 

INFORMATION ; 

8 . Killarney Gardens 

The Committee on November 27, 1975, when discussing a brief 
presented by Tenants Rights for Children instructed the Director of 
Legal Services to report on aspects of the Human Rights Act, and 
the Landlord and Tenant Act. 

The Director of Legal Services, in a report of the City 
Manager dated January 8, 1976, reported as follows: 

"Council, when dealing with the Coiranittee ' s report on this 
subject, passed two resolutions. 

I was instructed to report on the possibility of laying 
charges under the 'Human Rights Act' and to report on 
whether there is any violation of the 'Landlord and Tenant 
Act' . 

With respect to the 'Human Rights Act', I assume the Com- 
mittee is concerned over whether discrimination with respect 
to people with children is an offence. It would appear not 
to be. The Act does not include this as a violation. 

With respect to the 'Landlord and Tenant Act', I simply do 
not know, nor do I have any means of ascertaining, whether 
the landlords are in violation of any aspect of that Act. 
There are a great many 'do's and don' ts ' with respect to 
the landlord's responsibilities. Examples are the state of 
repair and the provision of services, etc. It is simply not 
possible for me to form a judgment on whether the Act is 
being violated. 
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Committee members are aware that the Rentalsman's office 
was established to implement the Act and vmder section 52 
he has the responsibility of receiving complaints regarding 
alleged violations and has the authority to investigate them. 
The Act does not vest any authority in any civic officials 
to carry out investigations." 
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The Committee also considered a letter from the lawyers for the 
owners of Killarney Gardens (on file in the City Clerk's Office). 

RESOLVED, 

THAT the Manager's Report, dated January 8, 1976, 
be received. 


The meeting adjourned at approximately 3:25 p.m. 


* * * * * 
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STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


January 29, 1976 


A meeting of the Standing Committee of Council on 
Finance and Administration was held in the No. 2 Committee 
Room, third floor. City Hall on Thursday, January 29, 1976 
at approximately 1:30 p.m. 

PRESENT ; Alderman Volrich, Chairman 

Alderman Bowers 
Alderman Marzari 
Alderman Kennedy 
Alderman Sweeney 

COMMITTEE 

CLERK: G. Bard en 


RECOMMENDATION 


1. Fire Fighting Services in 
British Columbia 


The Committee had for consideration a summary of a 
report prepared by Dr. H. L. Keenleyside for the Provincial 
Government on fire fighting services in British Columbia 
(copy circulated). The summary was prepared by U.B.C.M. and 
they are requesting comments from all U.B.C.M. Municipalities 
on the effects which the report's recommendations might have 
on local government operations and finances. It is intended 
that a U.B.C.M. brief will be developed and submitted to the 
Provincial Government early in 1976 and any comments and 
opinions on any aspect of the report will be considered in 
the preparation of that brief. 

The Committee noted that many of the recommendations in 
the summary are not applicable to the City of Vancouver and 
it was felt these should not be commented upon by the City of 
Vancouver. 

Following further discussion it was 

RECOMMENDED 

A. THAT the City Manager prepare a brief report to 
the Committee on items pertinent to the City of 
Vancouver; 

B. THAT the brief be presented as a separate report 
from the City of Vancouver to the Provincial 
Government with a copy to U.B.C.M.; 

C. THAT the Special Committee of Council on Fire 
Safety in High-Rise Buildings provide a status 
report on their actions. 
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Clause 2 Continued 

The following items are set out for Council CONSIDERATION: 

(a) The principle of charging a fee for overnight on-s treat 
parking in the West End. 

(b) An increase in Police manpower to provide enforcement of 
the existing two hour parking time limit in the West End. 

(c) A review of the Zoning and Building By-law requirements 
for off-street parking in high density residential zones." 

Mr. R. Ross, Traffic Operations Engineer, reviewed the information 
contained in the report with respect to the immediate enforcement 
of overnight parking bans in the West End and the reduction of on- 
street parking, and Mr. S. Townsend, Ass. :-.tant City Engineer, dis- 
cussed and reviewed the City policy on st ,et widening in the West End 

The Committee discussed the report in detail and heard representations 
from Mr. Evan Wolfe, M.L.A., Mr. Robert Gibson, representing the Sub- 
Committee, and Mr. Joseph A. Witten. 

Considerable discussion ensued and it was 
RECOMMENDED 

(a) that the report of the Board of Administration 
containing a report of the City Engineer on Parking 
Problems in the West End, dated July 27, 1970, be 
made available to all interested parties and that they 
be permitted to appear as delegations at a subsequent 
meeting of this Committee; 

(b) that the City Engineer be requested to report on the 
implementation of recommendations 1 and 2, quoted 
below, particularly with respect to the blocks 

coloured brown, blue and green and marked on the 
City Engineer's map of the West End (numbered Z-5) 
which was displayed at this meeting: 

" 1. That a 32-foot pavement width be adopted as the 

standard for the local streets in all residential 
districts in the City which are zoned higher than 
one and two family dwelling areas. 

2. That a programme of improving the local streets in 
the West End to the 32-foot width be initiated by 
the City under the Local Improvement procedure, 
commencing in 19 71, with funds provided within the 
current Five Year Program." 

(Note: The brown, blue and green areas are the blocks 
referred to in Groups (i), (ii) and (iii) 
respectively on Page 5 of the Board report.) 


PART II 

The following action of the Committee is submitted to Council for 
information . 

INFORMATION 

3 . Pioneer Place 

When considering a report of the Board of Administration (Harbours 
and Parks matters), dated August 7, 1970, dealing with a complaint 
and petition received from the Gospel Mission re the condition of 
Pioneer Place, the Council referred this matter to the Standing 
Committee and the Police Department was requested to report on a 
petition and complaint foirwarded to that department from I.D.E.A.S. 
on the same subject. 

. . . Cont'd. 
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2, Meeting with Minister of Municipal Affairs on 

Financial Assistance to Municipalities for 1976 

Alderman Volrich reported that he had met with the 
Minister of Municipal Affairs to discuss financial assistance 
to Municipalities from the Provincial Government in 1976. 
The basic points that came out of the discussion were as 
follows: 

A. The Minister indicated that Municipalities in 
the Province would not receive less in the way 
of overall financial assistance than they 
received last year, 

B. The Minister indicated that the Provincial 
Government intends to carry through with its 
promise to come up with a formula for sharing 
of Provincial Government revenues with Munici- 
palities. They are looking for a formula in- 
corporating income tax, sales tax and additional 
revenues. The Minister stated it is impossible 
to arrive at a formula for this year and the 
sharing for 1976 will be primarily based upon 
last year's distribution. He expects a revenue- 
sharing formula to be decided upon for 1977* 

C. The Minister clearly indicated that the three 
million dollar Disparity Fund will be handled 
on a different basis this year and will likely 
be distributed on a per capita basis. 

D. The Minister indicated he was giving consideration 
to grants in lieu of fvll property taxes on 
Provincial buildings this year. 

The Committee questioned inequities in the proportion 
paid by the City of Vancouver for the Assessment Authority. 
It was felt that strong representation shoiild be made in this 
area. 

The Chairman stated that it is expected that there will 
be more communicajiion and contact with the Provincial Govern- 
ment this year'^ancT he will' be mVeting' thV" Minister "sliortly fo 
further discussion. 

Following discussion it was 

RECOMMENDED 

(i) THAT Council request~the U.B.C.M. to confirmwith 
with the "Mnister of Mwiicipal Affairs the 
understanding reached at the latest meeting of 
the U.B.C.M. representatives with him on payment 
of grants to municipalities fully equivalent- 
to property taxes on Provincial Government ' 
properties. Further, that an early reply be 
requested from the_ Minister to permit incliasion 
of this grant in the City's 1976 B udg et ; 

(ii) "THAT the Chairman and the Director of Finance^ 
prepare a brief to be filed directly with the 
Provincial Government dealing with the levy 
paid by the City for the Assessment Authority. 


Cont ' d 
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3 « Business License Fees 

The Committee had for consideration a Manager's report 
dated January 27, 1976 (copy circulated) giving background 
information regarding increases in business license fees in 
1976. 

It was noted that license fees were last raised for the 
1969 license year. It was also noted that there had been 
significant cost increases since that time, and increased fees 
effective for the 1973 and 1975 license years would have been 
recommended if staff and workloads had permitted, in order 
to avoid the high increases necessary for the 1976 license year. 

The Committee centered discussion on the following two 
points in the report: 

A. Apartment License Fees 

The Committee questioned the cost of apartment fee 

increases and the relationship to the increases in 

the cost of administration of the License By-law 
in this area. 

B. Second Hand Store License Fees 

The Committee questioned policing costs for second 
hand stores and it was reported that many second 
hand stores do not fit into this category and 
should be reclassified. 

The Permits and Licenses Department reported that a 
Committee has been formed to review the License By-laws in 
total and these matters will be dealt with* 

Following further discussion it was 

RECOMMENDED 

THAT the Director of Finance report on the need for 
revision in license fees for 1977 with particular 
reference to apartment fees and second hand store 
fees, such reporting to be done on an annual basis. 


The meeting adjourned at approximately 2:35 p.m. 

FOR COmiZll KllOH SEE PAGEfS) 
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REPORT TO COUNCIL 



STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


January 29, 1976 


A meeting of the Standing Committee of Council on Community Services 
was held in the No. 1 Committee Room, Third Floor, City Hall, on 
Thursday, January 29, 1976, at approximately 3:30 P.M. 


PRESENT : 


COMMITTEE CLERK: 


Alderman Rankin, 
Alderman Boyce 
Alderman Marzari 
Alderman Sweeney 
Alderman Volrich 

H. Dickson 


INFORMATION 

1 . Farmers ' Market 

The Community Services Committee, at its meeting on 2nd October 1975, 
resolved : 


(a) THAT the Social Planning and Planning Departments 
work together to consolidate their information 

on permanent Farmers Markets and report back to 
the Community Services Committee in approximately- 
one month; such report to include suggestions on 
lease and administration arrangements; 

(b) THAT the Provincial Department of Agriculture 
be asked its views and the opinion of its farm 
product Marketing Boards on the concept of a 
permanent Farmers Market in the City and that 
representatives of the Department be invited to 
appear before the Community Services Committee 
when the report referred to in Resolution (a) is 
before the Committee; 

(c) THAT the Park Board be asked its reaction, 
following consxaltation with the Department of 
National Defense, to the concept of operating a 
Farmers Market in the existing buildings at the 
Jericho site; 

(d) THAT the Committee inquire if Canadian National 
wo\ild be interested in leasing to a City Manage- 
ment group or private marketing group for a 
Farmers Market, the parking lot at its passenger 
pier at the north foot of Main Street. 

The Committee had before it for consideration a Manager's Report 
dated 30th December 1975 (copy circulated) in which the Director 
of Social Planning concluded as follows: 

" The City of Vancouver has encouraged the development of a Fanners ' Market by 
produce growers or other interested parties on the assumption that a suitable 
City owned site might be made available at a nominal lease or some other 
concession granted but that site management and sub leases to vendors would be 
the responsibility of an appropriate sponsor. To date there has been little in 
indication of serious intent to develop a full scale Farmers ' Market in Vancouver 
under private auspices without considerable City subsidy. 'I 


Continued on Page 2, 


158 

Standing Committee on Community Services 

January 29, 1976 Page 2 


Clause No. 1 Continued 

The Director of Social Planning recommended that the City take 
no further action on its own initiative to develop a farmers' 
market in Vancouver. 

The City Manager recommended approval of this recommendation 
of the Director of Social Planning. 

Also before the Committee was a letter dated 5th November 1975 
from the Board of Parks & Recreation (copy circulated) , advising 
that the Board is not interested in a commercial operation, such 
as a farmers' market, being located on land that was dedicated 
for parks purposes. (This letter was in response to the Committee's 
Resolution (c) of 2nd October 1975.) 

Also before the Committee, on this matter, was a letter dated 20th 
January 1976 (copy circulated) from Mr. A. J. Thomson, Marketing 
Officer, Marine Terminals of Canadian National, in response to 
the Committee's Resolution (d) of 2nd October 1975. This letter 
advised that the Canadian National dock at the north foot of Main 
Street is presently leased as a parking lot. 

Appearing before the Committee this date were the Director of 
Social Planning, a representative of the City Planning Department, 
Mr. E. B. Pratt (In-Charge of the Food Promotion Division of the 
Department of Agriculture), Mr. R. B. Stocks (Secretary-Manager 
of the B.C. Federation of Agriculture) and representatives of various 
Marketing Boards. 

Mr. Hans Rhenisch of United Fruit Growers, the main proponent to 
date for a farmers' market, was invited to attend but did not 
appear . 

There was considerable discussion on this matter during which Mr. 
Stocks told the Committee that a recent poll of all marketing 
boards showed that none supported the concept of the farmers ' 
market . 

It was pointed out that a few farmers are interested in the farmers' 
market concept, that roadside produce stands are still operated by 
some farmers, but that generally a farmer cannot afford to leave 
his farm and travel to the city to participate in a farmers ' market 
or hire someone to do such work for him. 

Mr. E. Pratt of the Department of Agriculture told the Committee 
his Department conducted a feasibility study on a farmers' market 
concept and their conclusion was similar to that of the City 
Director of Social Planning - that farmers' markets have to be 
subsidized, that to be successful they should include arts and 
crafts and other commercial ventures, that it is difficult to 
attract sellers to such markets, that the number of farmers 
interested in such markets is dwindling, that such a market 
should be in an enclosed covered space, have adequate parking 
and be close to public transit and that the cost saving of 
products marketed through such a facility would be minimal. 

The Committee felt it is still interested in trying to initiate 
some type of a farmers ' market in the City and following discussion, 
it was 

RESOLVED 

THAT the report of the City Manager dated 30th December 
1975, on Farmers' Markets, be received, it being under- 
stood that the City is still receptive to the concept 
of a farmers' market. 


Continued on Page 3. 
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RECOMMENDATION 

2 . Liquor Permit Application - 1630 Alberni Street 

The Committee had before it for consideration a Manager's Report 
dated 22nd January 1976 (copy circulated) on the application of 
Mr. A. Debicki, Architect for First Canadian Land Corp. for 
Development Permit No. 72303 to use a 1250 square foot portion 
of the main floor of the existing building as a cabaret and a 
620 square foot portion of the second floor as a cocktail lounge. 

The Director of Planning approved this application subject to the 
condition that prior to the issuance of the development permit, 
this request is to be referred to the Council Committee on new liquor 
outlets for consideration and necessary action. 

Following brief discussion, it was 

RECOMMENDED 

THAT Council approve the application of Mr. A. Debicki, 
Architect for First Canadian Land Corp., for Development 
Permit No. 72303 to use a 1250 square foot portion of the 
main floor of 1630 Alberni Street as a cabaret and a 620 
square foot portion of the second floor as a cocktail 
lounge. 


INFORMATION 

3 . Neighbourhood Pubs - Hours of Operation 

The Community Services Committee, at its meeting on 10th 
July 1975, after considering a letter dated 20th June 1975 
from the Director of Licensing of the Liquor Administration 
Branch which asked the Committee's feelings on extending the 
hours of operation of neighbourhood pubs, recommended that 
Council disapprove of the extension of the hours of sale 
in the neighbourhood pubs but that this matter be reviewed 
again by the Community Services Committee in six months. 

As six months had expired, this matter was up for reconsideration 
by the Committee. 

The Committee was reminded that only one operator of a neigh- 
bourhood pub, Mr. P. Uram of Bimini's, had requested an extension 
of hours and that the Committee, at its meeting of 25th September 
1975, after considering his request, took no action to extend 
the existing 11:00 P.M. closing time. 

During discussion, it was noted there are many licensed premises 
open after 11:00 P.M. for those persons who wish to drink alcoholic 
beverages after the 11:00 P.M. neighbourhood pub closing time. 
Following discussion, it was 

RESOLVED 

THAT the Committee take no action on the extension of 
hours of operation of neighbourhood pubs. 
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RECOMMENDATION 

4 . Abacaus Realty Inc. - Method of Operation 

The Committee had before it for consideration a letter from Mr, 
H, Jamieson of Red Door Rental Aid (copy circulated) advising 
that Abacaus Realty Inc. was advertising rental listings for 
suites, homes and duplexes, such information being supplied to 
customers for a fee of $20,00, 

Also before the Committee was a transcript of a tape-recording 
that is played to persons calling the Abacaus Realty telephone 
number (copy circulated). 

City By-Law No, 4790, passed by Council on 13th August 1974, 
being a by-law to amend the City License By-Law, states: 

"2, The By-law is further amended by inserting the 
following as section 21A : 

'RENTAL AGENCY 

21A. No rental agency shall directly or 
indirectly take, accept or receive any 
deposit, or charge and collect any fee for 
any services rendered to a person seeking 
residential rental accommodation unless 
and until such person has successfully 
obtained rental accommodation as a direct 
result of such services; PROVIDED, HOWEVER, 
that any rental agency may charge and collect ^ 
a registration fee not exceeding five dollars. 


Mr, L, Rivero (President of Abacaus Realty), the Director of 
Permits & Licenses and the Director of Legal Services appeared 
before the Committee on this matter. 

The Committee was advised that Abacaus Realty had lost its case 
in court on a charge of violating the above-noted by-law and had 
presented the Permits & Licenses Department with a letter this 
date advising that the Company would revert back to charging the 
$5,00 fee it is allowed to charge for providing rental information, 

Mr, Rivero said he intends to appeal the court's decision. 

It was noted during discussion that Mr, Rivero 's company has a 
City Business License and a Provincial Real Estate License, 

The Director of Legal Services advised that the court had ruled 
that Abacaus Realty is operating as a rental agency and should 
therefore be licensed as such, 

Mr, Rivero replied he felt the rental agency by-law did not apply 
to him because his company is not a rental agency but a real 
estate company. He said almost all real estate companies supply 
information on rentals or leases and normally charge the landlord 
the equivalent of one month's rent for finding a tenant for pre- 
mises available for rent or lease. Real estate firms may charge 
$25,00 for real estate information, 

Mr, Rivero read to the Committee from a newsletter (from the Social 
Planning & Review Council of B.C) information pertaining to the 
government funding of non-profit housing rental agencies and how 
such government funded agencies should operate. The information 
included a regulation that such government funded housing agencies 
could charge a fee of up to $10,00 and that students, senior 
citizens and welfare recipients cannot be charged a fee. 


Continued on Page 5 
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Clause No. 4 Continued 

The Committee noted there is therefore an inconsistency between 
the City and the Provincial Department of Housing's regulations 
on fees rental agencies are permitted to charge. 

Mr. Rivero told the Committee he met with the Permits 8s Licenses 
Department last August and that the Permits & Licenses Department 
advised him at that time that he was required to limit his rental 
information fee to $5.00. Mr. Rivero maintained the $5.00 fee 
for approximately ij months and subsequently wrote the Mayor's 
office requesting a definition of rental agency. His letter to 
the Mayor's office was referred to the Director of Permits & 
Licenses and the Director of Legal Services for a report but a 
report could not be prepared at that time pending the outcome of 
a court case against another rental agency known as Rentex . 

Following discussion, it was 

RECOMMENDED 

THAT Mr. L. Rivero of Abacaus Realty Inc. be requested 
to appear before Council to show cause why he should 
be issued a rental agency license, in view of the fact 
that the Company has been convicted in court of violat- 
ing the City's Rental Agency By-Law; 

FURTHER THAT Council request the Director of Planning 8s 
Research of the Provincial Department of Housing to 
consider reducing the maximum fee government funded 
rental agencies are permitted to charge from $10.00 to 
$5.00 to match Vancouver City's By-Law governing the 
operation of housing rental agencies . 


INFORMATION 
5 . Tax Buyers 

The Committee had before it for consideration a letter dated 20th 
January 1976 (copy circulated) from Mr. B. Eriksen, President of 
Downtown Eastside Residents ' Association, which urged that action 
be taken to eliminate companies which buy income tax returns . 

The letter specifically named Imperial Credit Protectors (197 4) Ltd. 
and cited a case where a DERA member, Mr. J. McDonald, sold his tax 
refund of $84.00 to this company for $42.00. 

Mr. Eriksen 's letter had been referred by the City Clerk's office 
to the Department of Permits 8i Licenses for a report but, at the 
request of the Chairman, was placed on the Community Services 
Committee agenda . 

DERA 's letter noted the tax buying companies are now also buying 
the $100.00 B.C. Renter's Resource Grant from those low income 
persons who qualify for such a grant. A representative of Imperial 
Credit Protectors advised the Committee that the B.C. Discounters 
Association, to which the tax buying companies belong, has now 
agreed not to purchase Renter's Resource Grants, 

Replying to questions from the Committee, the representative of 
Imperial Credit Protectors stated most customers are in the $2000.00 
to $12,000.00 income bracket and that 80% of their tax returns are 
$300 .00 or less . 


Continued on Page 6. 
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Clause No. 5 Continued 

There is no limit established as to what percentage of a tax 
return a company must give its customer, but the representative 
admitted to the Committee that no company will pay a person less 
than 50% of the value of the tax return. 

Mr. B. Eriksen of DERA presented the Committee with a list of 
the names and addresses of a number of such tax buying companies 
(copy circulated), and a copy of a letter dated 26th January 
1976 (copy circulated) from the Minister of Consumer Affairs 
on the subject of tax buyers. 

Following discussion, it was 

RESOLVED 

THAT the Department of Permits &. Licenses prepare a 
report on the operation of income tax and Renter 's 
Resource Grant purchasing companies, such report to 
include the number and nature of complaints which may 
have been received by the Better Business Bureau; 

FURTHER THAT the Director of Legal Services report 
on what legal control the City may exercise over 
such companies; 

FURTHER THAT upon receipt of such reports, the Com- 
mittee recommend that Council make representations 
to the Provincial and Federal Governments urging 
immediate action to control the percentage such 
companies may give their customers in purchasing 
their income tax returns. 


The meeting adjourned at approximately 5:30 P.M. 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 

January 29, 1976 


A meeting of the Standing Committee of Council on Planning and 
Development was held in the No. 2 Committee Room, Third Floor, City 
Hall, on Thursday, January 29, 1976 at approximately 3.30 p.m. 


PRESENT: 


Alderman Bowers, Chairman 
Alderman Bird 
Alderman Cowie 
Alderman Harcourt 

Alderman Kennedy (Item 1 and portion 

of Item 2.) 


CLERK 


M. L. Cross 


INF0RI4ATI0N 

1. Harbour Park Developer Proposal; Progress Report . 

A report of the City Manager dated January 23, 1976 was 
distributed at the meeting. The Committee deferred consideration 
of same to the next meeting (February 5, 1976) at which time 
representatives of the Planning, Social Planning, Engineering, 
and Legal Departments and the Park Board would be present. 

RESOLVED 

THAT the report of the City Manager dated January 23, 1976 
be deferred for consideration at the next meeting of the Committee. 


RECOMyiENDATION 

2 . Laurel and Spruce Street Land Bridges . 

The Committee considered a report of the City Manager dated 
January 15, 1976 forwarding a report of the False Creek Development 
Group dated January 15, 1976 (copy circulated) and a report 
entitled "False Creek Land Bridges" dated November 28, 1975 prepared 
by Hawthorn Mansfield Towers, Architects (on file in City Clerk's 
Office) . The City Manager submitted the reports to the Committee 
for consideration and suggested that the Committee re-examine the 
need for these land bridges before committing three-quarters of a 
million dollars to the project at this time. 

Mr. E. D. Sutcliffe, False Creek Development Consultant, advised 
that the purpose of the report is to respond to a request from 
council for recommendations for a development program and bridge 
design for crossings over 6th Avenue at Laurel and Spruce Streets. 
The recommendations were prepared by a team headed by Architect 
Henry Hawthorn and reviewed by a Steering Committee of representatives 
of the Engineering and Planning Departments, Park Board, Fairview 
Planning Committee, chaired by the Development Consultant. 

Mr. Hawthorn described the design features of the Laurel and 
Spruce Street Land Bridges. 
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Some discussion followed as to whether or not both land bridges 
snould be constructed at this time. Alderman Kennedy put forward 
a motion that construction of the Laurel Street land bridge be 
deferred at this time; utilizing only a foot bridge at either the 
Spruce Street or Laurel Street location. The motion was defeated 
with Aldermen Bowers, Cowie, and Harcourt opposed. 

(At this point Alderman Kennedy left the meeting.) 

After further discussion, the Committee 

REC0M14ENDED 

A. THAT the final report entitled "False Creek Land 
Bridges" dated 28th November, 1975 prepared by a 
team headed by the Architects, Hawthorn Mansfield 
Towers be received. 

B. THAT the Engineering Department prepare detailed 
documentation and drawings for the purpose of 
tendering and construction of the two pedestrian 
bridges, landscaping and parking, in co-operation 
with the False Creek Development Group and Planning 
Department, in accordance with the design schematics, 
drawings and cost estimates contained in the Archi- 
tects report, for construction in 1976 within a 
budget of $1,077,000 which includes design fees. 

C. THAT the issue of transit routing into Area 6 be 
resolved by the Development Group before the construc- 
tion of the two bridges proceeds. 

D. THAT the False Creek Development Consultant, in 
consultation with the Steering Committee and Planning 
Department, select and recommend to the City Council 
a development procedure to develop the 1.1 acres of 
City-owned land west of Laurel between 6th and 7th 
Avenues to provide commercial, community, co-operative 
housing, open space and parking for the commercial 

and housing developments, in accordance with the design 
schematics contained in the Architects' report. 

E. THAT the Consultants' proposal to close Seventh Avenue 
at Laurel Street and Spruce Street at Sixth Avenue and 
Seventh Avenue be not approved. 

F. THAT the Consultants' proposal to reduce the width of 
Seventh Avenue, Laurel Street and Spruce Street be 
referred to the City Engineer for report following 
consultation with the Fairview Planning Committee and 
the Development Group. 

G. THAT when issues in Recommendations E and F above are 
resolved, the Fairview Planning Committee, in consultation 
with the Parks Board, Development Group and City 
Engineer prepare recommendations for report to City 
Council regarding the Neighbourhood Parks referred to in 
the Consultants' report. 
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AUGUST 13, 19 70 
Clause 3 Continued 

The Committee had before it a communication from R.B. Cray, Acting 
Deputy Chief Constable, wherein he advised of the following action 
which has been taken by the Police Department since the petition 
and complaint was received from I.D.E.A.S. on July 17th. 

"(1) Patrol cars in the area make regular visits to 
Pioneer Square when not on call. 


(2) Beat policemen patrol the area when man power is 
available . 

(3) When man power is available, plainclothesmen patrol 
the area and make arrests for '/ag 'B' (Begging) , 

and secure evidence for 'consuming liquor in a public 
place' summonses. 

(4) Arrangements have been made with the City Engineering 
Department to hood two meters on the west side of the 
300 block Carrall Street adjacent to the Park. This 
enables our Patrol Wagon to park at Pioneer Square and 
give direct attention to this problem, when not on 


(5) Chief Constable Fisk has written direct to the Traffic 
Engineering Department requesting a permanent police 
parking zone be established in the 300 block Carrall 
Street, to enable a Police Wagon to be frequently 
present there." 


The Acting Deputy further advised that Pioneer Square is receiving 
continuing attention from members of the Patrol Division. The 
following statistics were presented to the meeting: 


"From July 17th to August 11th, 59 arrests have been made 
for the State of Intoxication in a Public Place, 13 
arrests for Begging and 14 Summonses have been given out 
for consuming liquor." 

Staff Inspector Mead met with the Committee and discussed the 
problem that exists and advised of the steps that are being taken 
to alleviate this problem. 


RESOLVED that the report of the Acting Deputy Chief Constable dated 
August 11, 1970, be received for consideration at another meeting. 

4 . Balance of Agenda 


RESOLVED that the balance of the agenda, being Items 4, 5, 6, 7 
and 8 as listed below, be tabled for a full meeting of this 
Standing Committee, at which time the Committee will deal with these 
subjects only: 

4. Neighbourhood Community Planning 

5. Planning Department Reports to Council: Major Issues 

6. Major Rezoning Applications and Sociological Implications 

7. Strathcona Area Rehabilitation Project 

8. Gas town, Chinatown: Social Survey and Evaluation 

The meeting adjourned at approximately 12:10 p.m. 


call . 


It was 


It was 


* * * * * 
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3 . Grandview-Woodland Area Planning . 

The Committee considered a report dated January 22, 1976 (on 
file in City Clerk's office) which the City Manager submitted for 
information. In the report, the Director of Planning advises that 
members of the Grandview-Woodland Interim Planning Committee had 
met with Alderman Volrich with respect to the following motion of 
Council on January 13, 1976: 

"THAT recommendation "A" of the Committee be approved, 
subject to the Planning and Development Committee further 
reviewing recommendations III (iii) and (iv) and 
recommendation V (iii) of the Interim Planning Committee, 
witn a view to amendment where necessary." 

The members of the Interim Committee agreed to the following 
changes to their recommendations dated November 1975: 

Recommendation III (iii) 

"The present Interim Planning Committee shall 
check the eligibility of the people attending 
the public meetings to vote in the elections of 
that area. " 

Amended by adding: 

"Residents, owners of property and operators of 
business in each sub-area are eligible to vote 
in that sub-area. " 

Recommendation III (iv) 

"Elections shall be conducted at public meetings 
held in the seven areas of the Committee by a 
show of hands to determine the successful candi- 
dates. " 

Araendea by substituting "by written ballot" in place 
of "by a show of hands." 

Recommendation V (iii) 

"In the event of the mass resignation of at least 
half of the members of the Advisory Planning 
Committee, fresh elections shall be immediately 
called." 

The above section should be replaced with: 

"In appointing members to replace resigned members 
of the Advisory Planning Committee, the Committee 
shall give preference to the runner-up in the 
election which placed the resigned member on the 
Committee, if that runner-up is willing to serve." 

The Committee 
RECOMMENDED 

THAT the amendments to the recommendations of the Grandview- 
Woodland Interim Planning Committee be endorsed; and the report of 
the City Manager dated January 22, 1976 be received for information. 
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4 . Kitsilano Area Planning Program: West Broadway Plan . 

The Committee dealt with a report dated January 22, 1976 (on 
file in City Clerk's office) which the City Manager submitted for 
consideration. In the report, the Director of Planning sets out the 
policies that are recommended as the statement of planning intent for 
West Broadway. 

Mr. D. Janczewski, Planning Department, outlined the proposed 
policies and described the physical characteristics of the area. He 
advised that in 1973, guidelines were approved by Council to 
regulate development in the area. The present report suggests the 
following new policies should be adopted: 

1. The role of Broadway West, in the context of both the City and 
the region, should remain as a district commercial centre. 

2. Encourage new development to include a residential component. 

3. Rezone existing "excess" commercial land to residential. 

4. The zoning of the "core" area of West Broadway should be revised 
to produce a pedestrian oriented district shopping centre (2700 - 
3100 Blocks inclusive). 

5. Shops and services catering to the needs of the district residents 
should be encouraged. 

6. The fringe areas of West Broadway are beyond the core of pedestrian 
oriented activity and some general business and automobile oriented 
uses should be permitted. 

7. Any new use in an existing building will have to meet the parking 
requirements of the zoning by-law. 

8. On-street parking should remain as a feature of Broadway at this 
time. 

9. West Broadway merchants should be encouraged to implement an 
off-street collective parking scheme using commercially zoned land. 

10. Dedication of lanes to complete the lane system in the area be 
required as a condition of new development. 

11. Physical changes should enhance the appearance and character of 
Broadway West. 


The C-2 zoning of the core area (2700 - 3100 block West 
Broadway) mentioned in policy 4 should be revised to meet the 
following criteria: 


Criteria A: Retail uses or services catering to area residents only 
be permitted on the ground floor with a maximum F.S.R. of 
1.0 on that level. Dwelling unit occupied by the operator 
of the retail use will also be permitted. 

Criteria B: Retail use only on the second floor, ancillary to ground 

floor retail, or office on the second floor to have a maxi- 
mum F.S.R. of 1.0. 
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Clause No. 4 Continued. 


Criteria C: Residential use of the second and third floors be per- 
mitted with a maximum total F.S.R. of 1.5 (no second 
storey commercial) or 1.0 (second storey commercial 
• included). Residential use be permitted on a condi- 
tional basis if on site open space (large balconies 
or above ground level courtyards) , suitable land- 
scaping and an adequate buffer between residences and traffic 
noise are provided for residents. 

Criteria D: Maximum height of three storeys (to 40'). The northerly 
side gf the building to have a maximum height of 24' and 
a 120 containing angle to the vertical at this height. 

Criteria E: Continuous storefront facades at the property line, except 
where commercial "courtyards" are provided which do not 
seriously interrupt the store front continuity. Ground 
level setbacks may be permitted in order to create a 
protective overhang or pedestrian arcade, provided that 
a significant part of the building facade is located on 
the property line. 

Pedestrian access may be permitted from the street. Vehicular 
access to be provided from the lane where a lane exists. 
However, in the absence of a lane, vehicular ingress and 
egress may be permitted from the street. 


Criteria F: Maximum frontage of individual retail outlet is not be exceed 
50 ft, except in the case where other pedestrian amenities 
such as courtyards, etc., are provided. 

Criteria G: Parking and loading be provided off lane unless otherwise 
approved by Director of Planning. 

Criteria H: Parking for retail and office uses not to be permitted 
on residential ly zoned land. 

Uses in this "core" area should be in keeping with the needs of the 
district residents. For example, this would include: household supply 
stores, butchers, small hardware stores, grocers, heating shops, upholstery 
and decorating shops, district real estate offices, restaurants, etc. 


The above criteria are generally applicable to the fringe 
area also with the following additions: 

Addition to Criteria A: Office space will be allowed on the ground floor as 

a conditional use. 

Also, Criteria E may be altered so that certain automobile oriented uses 
may actually be permitted. 

Addition to Criteria E: As a conditional use, automobile oriented uses which 

break up the storefront continuity will be permitted, 
provided, however, that functioning continuous store- 
front facades are not "broken". 
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Clause No. 4 Continued . 

It is hoped with the revised zoning that rather than three- 
storey office buildings, emphasis would be placed on retail 
on the ground floor, offices on the second floor and residential 
on the 2nd/3rd floors. 

Messrs. T. and R. Orr were present. Mr. T. Orr stated that 
witii the exception of the criterion in Plan Policy 4 with respect 
to the maximum frontage of individual retail outlets not exceeding 
50 ft. they were basically in agreement with the policies. He 
queried what good a pedestrian oriented core would be if there 
was no place to park cars. He suggested that more latitude in 
zoning should be allowed with respect to the parking question. He 
requested that the Committee table the matter for a further study 
by an independent consultant to bring' to the Committee the theory 
of implementing the policies in their present form. 

After discussion, the Committee 

RECOMMENDED 

THAT Council approve in principle the plan policies for 
West Broadway at outlined in the report of the City 
Manager dated January 22, 1976 and refer back to the 
Standing Committee on Planning and Development for detailed 
discussion at a later date at which time the following 
information should be available: 

a. Report from the Director of Planning on 
the economic feasibility of residential 
in the area. 

b. Report from the City Engineer on improving 
parking requirements for future parking 
needs and the possibility of providing 
parking on commercially zoned land. 

c. Report from the Director of Planning outlining 
alternatives for providing pedestrian interest 
without necessarily introducing the maximum 

50 ft. frontage for individual retail outlets. 
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5. Status Report - Champlain Heights . 

The Committee considered an information report dated January 
27, 1976 (on file in City Clerk's office) wherein the City Manager 
I advised of the status of implementation of the development of 
! Areas E and F in Champlain Heights. The Manager pointed out Section 5, 

: Organization and Administration , which reads as follows: 

I 
I 

The Planning Department have organized a staff committee of the 
various affected departments to co-ordinate input to the development. 
Council has authorized a Project Manager, but I do not consider that 
it is necessary to appoint this Manager until the results of marketing 
Enclave I are known, and some decisions are taken with respect to 
zoning. In the meantime, co-ordination and management for the 
project will be provided from the Manager's Office. If and when it 
becomes apparent that additional management input is necessary, that 
cannot be provided from the Manager's Office, the matter will be 
reported to City Council. " 
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Clause No. 5 Continued . 

REC0iyii4ENDED 

THAT Council endorse Section 5 of the report of the City- 
Manager dated January 27, 1976. 


6 . Chinatown and Gastown Historic Areas Planning Committees . 

The Committee considered a report of the City Manager dated 
January 16, 1976 (copies circulated) . 

On June 19, 1975, the Committee recommended: 

"THAT the Supervisor of Property and Insurance, in 
conjunction with the Planning Department, be requested 
to find suitable accommodation for the two Planning 
Committees to enable them to carry out their duties; and 
report back. 

THAT the question of an annual budget of $4,000.00 for 
each Committee be deferred until the report on suitable 
accommodation is received." 

On July 8, 1975 Council appointed regular members to each of the 
Committees but did not appoint alternate members. These appointments 
are necessary to ensure a quorum at meetings and to allow for con- 
tinuity and overlap of members' participation. 

In the Chinatown Historic Area, two facilities are available for 
meeting purposes - 

1. Chinese Cultural Centre offices at 
313 East Pender Street 

2. Chinese Freemasons' Hall, 
116 East Pender Street 

At a rental fee of $50.00 per meeting it is estimated that 
$1,000. 00 would be required for accommodat;Lon purposes. 

In the Gastown Historic Area, no budget allocation is required 
for accommodation as the meetings have been held in the following 
two locations at no cost: 

1. Ambassador Developments Ltd., 
Board Room, 311 Water Street. 

2. Pacific Rim Distributors, 
Board Room, 311 Water Street. 

The proposed budget for the Chinatown Historic Area Planning 
Committee is $1975.00 and for the Gastown Historic Area Planning 
$675.00. 

The Director of Planning recommended: 

1. In accordance with the previously-approved terms 
of reference, alternate members be appointed for 
each Committee; 
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Clause No. 6 Continued. 


2. The terms of office of regular members previously 
appointed by Council for one (1) and two (2) year 
periods, be extended to expire as of September 
30, 1976, and September 30, 1977, respectively; 

3. Permanent Engineering Department representation 
on both Committees be deleted from the terms 

of reference. 

4. The proposed budgets, totalling $2,650 for both 
Committees, as outlined be approved, in advance 
of the 197 6 Revenue Budget. 

After discussion, the Committee 

RECOI^ENDED 

THAT the recommendations of the Director of Planning contained 
in the report of the City Manager. dated January 16, 1976 be 
approved. 


The Meeting adjourned at 5.50 p.m. 

FOR COUNCIL ACTION SEE PAGE(S) .?^Ci'L2, 
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CITY OF VANCOUVER 
SPECIAL COUNCIL - FEBRUARY 19,1976 

PUBLIC HEARING 

A Special Meeting of the Council of the City of Vancouver 
was held on Thursday, February 19, 1975, at 7.30 p.m., in the 
Auditorium, Point Grey Secondary School, for the purpose of holding 
a Public Hearing to amend the Zoning and Development By-law. 

PRESENT : Deputy Mayor Cowie (in the Chair) 

Aldermen Bowers, Boyce , Kennedy, Marzari, 
Rankin, Sweeney and Volrich 

ABSENT: Mayor Phillips, (Civic Business) 
Aldermen Bird, Harcourt 

CLERK TO THE COUNCIL: Mrs. M. Kinsella. 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Boyce, 
SECONDED by Aid. Sweeney, 

THAT this Council resolve itself into Committee of the Whole, 
Deputy Mayor Cowie in the Chair, to consider proposed amendments 
to the Zoning and Development By-law. 

- CARRIED UNANIMOUSLY 


South Side of West 37th Avenue 
Between Vine and Balsam Streets . 

An application was received from Mr. Martin Zlotnik to re-zone 
Lots 1 - 5 of Subdivision 11, Block 17, D.L.526, being the south 
side of West 37th Avenue between Vine and Balsam Streets, from (RS-1) 
One-Family Dwelling District to (RM-3A) Multiple Dwelling District. 

The Director of Planning did not approve the application, and the 
Vancouver City Planning Commission considered the application at its 
meeting of November 5, 1975. A motion to support the Director of 
Planning 's recommendation was lost (4 to 3) . Two other motions were 
then moved, that recommended that the application be reconsidered as 
a (CD-I) Comprehensive Development District and that the application 
also be considered under the (RM-1) Multiple Dwelling District. 
Both of these motions were lost (4 to 3) . The Vancouver City 
Planning Commission could not reach a decision on application and 
recommendation of the Director of Planning. 

The Director of Planning reviewed the proposed development. 
The area is presently zoned (RS-1) One-Family Dwelling District and 
is mainly developed with single family homes. The Director of 
Planning recommended the application be not approved as it would be 
an extension of the (RM-3) area to the south, which would allow the 
development of a higher bulk and intensity of use than presently in 
the area. He is also of the opinion that the re-zoning would 
create a great deal of uncertainly and instability in what is 
presently a well-maintained single-family area. The Director of 
Planning advised that a petition containing over seven-hundred (700) 
names opposed to the development had been received by his department. 

He also advised of the outcome of a Public Information Meeting held 
by his department on Monday, January 12, 1975, in the area. 


Cont 'd . 
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South Side of West 37th Avenue 

between Vine and Balsam Streets (Cont'd) 

At that meeting the majority of those present were strongly against 
the proposed development. 

Mr. H. Zlotnik, representing the developers, addressed Council 
on this matter. He stated that the developers are in favour of a 
community plan for the area and indicated that, if the application 
to rezone is not approved, the-,developers will retain the property 
as a long-term investment. 

The following residents of the area addressed Council. All of 
them requested that the application to re-zone be not approved and 
strongly urged no changes in re-zoning until a study had been done 
on the over-all planning of the Kerrisdale area. The majority of 
the speakers also urged that the single-family residential nature 
of the area be maintained and that Council not approve 'spot' re- 
zoning . 

Mr. Eric Wilson, 
Mr. J.L. Powell, 
Mr. Charles Flavell, 
Mr. Dave Thomas, 
Mr. Jack Mills, 

Sheila Peterson (read a letter from 

Mr. Dennis Argue) 

Mr. Raphael, 
Mr. Allen, 
Mr. McCrum, 
Margaret Dupley, 
Mr. John Lawrence, 
Mr. Frank Gerber, 

MOVED by Aid. Boyce, 

THAT the application from Mr. Martin Zlotnik to re-zone Lots 
1 - 5 of Subdivision 11, Block 17, D.L.526, being the south side of 
West 37th Avenue between Vine and Balsam Streets, from (RS-1) One- 
Family Dwelling District to (RM-3A) Multiple Dwelling District, be 
not approved . 

- CARRIED UNANIMOUSLY 

NOTICE OF MOTION 

Alderman Volrich submitted the following Notice of Motion, 
which was recognized by the Chair: 

MOVED by Aid. Volrich 

THAT the Director of Planning be requested to report to Council 
on the over-all planning of the Kerrisdale area, with a view to 
maintaining the residential nature and qualities of the area, in 
consultation with the citizens of the area. 


(Notice ) 
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Special Council (Public Hearing), February 19, 1976 

MOVED by Aid . Sweeney 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Volrich 
SECONDED by Aid . Boyce 

THAT the report of the committee of the Whole be adopted. 


- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 9.10 p.m. 


The foregoing are Minutes of the Special Council Meeting 
(Public Hearing) of February 19, 1976, adopted on March 
9, 1976. 
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CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, February 24, 1976, in the Council Chamber 
commencing at 2:00 p.m. 

PRESENT : Mayor Phillips (Arrived 2:25 p.m.) 

Aldermen Bowers, Boyce, Cowie , Harcourt, 

Kennedy, Marzari (Arrived 3:00 p.m.) 
Rankin, Sweeney and Voirich 

ABSENT: Alderman Bird 

CLERK TO THE COUNCIL: D.H. Little 


PRAYER 

The proceedings in the Council Chamber were opened with 
prayer. 


ACKNOWLEDGEMENT 

The Deputy Mayor acknowledged the presence in the Council 
Chamber of students from the Basic Job Readiness Training Class 
at Douglas College, Richmond, under the direction of their 
teacher Mr. Jim Sutton and students from the English Language 
Class at Vancouver Community College under the direction of 
their instructor Miss Diane Jones. 


'IN CAMERA' MEETING 

The Council was advised that there were matters to be 
considered 'In Camera' later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Voirich, 
SECONDED by Aid. Rankin, 

THAT the Minutes of the Regular Council meeting of February 
10, 19 76, with the exception of the 'In Camera' portion, be 
adopted . 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Voirich, 
SECONDED by Aid. Boyce, 

THAT this Council resolve itself into Committee of the Whole, 
Deputy Mayor Cowie in the Chair. 

- CARRIED UNANIMOUSLY 


Kitsilano Area Planning Program - 
Point Grey Road Property Acquisition 
Program & Development Issues 


The Deputy Mayor drew Council's attention to a communication 
from Mrs. Ruth Buzzard requesting to appear as a delegation this 
day in respect of the Point Grey Road Property Acquisition Program 
and Development Issues, the subject of which is contained in a 
report from the Planning and Development Committee dated February 
17, 1976 and would be considered by Council later this day. 

Council was advised that the Park Board and a number of 
people in the area in question are requesting that this matter 
be deferred pending the hearing of delegations at a later date. 


cont ' d. 





REPORT TO COUNCIL 


STANDING COMMITTEE ON GENERAL PURPOSES 


AUGUST 13, 1970 


A meeting of the Standing Committee of Council on General 
Purposes was held on Thursday, August 13, 1970, in the No. 1 Committee 
Room, third floor. City Hall at approximately 2:00 p.m. 

PRESENT: Alderman Broome (Chairman) 

Aldermen Adams, Bird, Calder, 

Hardwick, Linnell, Phillips, 
Rankin, Sweeney and Wilson. 

ABSENT: His Wors^Mp the Mayor (Civic Business) 

CLERK: M. James 


1. The Minutes of the meeting of July 9, 1970 were adopted as 
circulated . 

PART I 

The following recommendation of the Committee is submitted to Council 
for consideration: 

2. Callister Park 

Council on May 26, 1970, tabled the report of your General 
Purposes Committee dated May 7, 1970, pending the hearing of 
delegations on the matter. Subsequently, Council authorized 
the Standing Committee to hear the delegations. 

Your Committee heard the following who were represented by the 
persons noted: 

(a) Pacific Coast Soccer League 

- Mr. L.W. Burkinshaw, Chairman 

(b) Satellites Motorsport Club 

- Mr. D. Harder, Business Manager 

(c) Pacific National Exhibition 

- Mr. M. Caravetta 

(d) Board of Parks and Public Recreation 

- Mr. A.J. Livingstone, Chairman 

- Mrs. H. Boyce 

(e) Cassiar Ratepayers' Association 

- Mr. J.T. Cork, President 

- Mr. Karl Zuker, Secretary 

(f) Hastings P. T. A. 

- Mrs. A. Richards 

- Mrs. Shannon 


cont ' d 
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Kitsilano Area Planning Program - Point 
Grey Road Property Acquisition Program 
and Development Issues (cont'd) 

MOVED by Aid. Boyce, 

THAT Clause 1 in the report of the Planning and Development 
Committee dated February 17, 1976, concerning Kitsilano Area 
Planning Program - Point Grey Road Property Acquisition Program 
and Development Issues, be deferred pending the hearing of 
delegations from the Park Board and area residents, and until a repo 
is submitted with respect to a rear building line as referred to 
in the Committee's report; 

FURTHER THAT an evening meeting of Council be arranged 
when the delegations and report is considered. 

- CARRIED UNANIMOUSLY 

UNFINISHED BUSINESS AND DELEGATIONS 

Economic Alternatives of 
Preserving Heritage Buildings 

Council on February 3, 1976, agreed to hear delegations from 
the Anglican, Roman Catholic and United Churches on the matter of 
economic alternatives of preserving heritage buildings. Council 
also agreed to hear representation from the Vancouver Heritage 
Advisory Committee. 

Mr. J. Jessiman, representing the Church groups, addressed 
Council and referred to a brief which had been circulated 
previously from the organizations. The points in the brief 
covered compensation for loss of property value, preservation and 
other economic costs. Mr. Jessiman requested Council review its 
Heritage By-law with a view to seeking appropriate amendments to 
the Vancouver Charter. 

Mrs. Fleming and Prof. McLeod representing the Heritage 
Advisory Committee, both spoke and clarified the position and 
functions of the Committee and supported the 
Churches particularly with regards to financial concerns. 

MOVED by Aid. Volrich, 

THAT the submissions by the delegations made this day be 
received. 

(Carried Unanimously) 

MOVED by Aid. Kennedy in amendment, 

THAT the following words be added to Alderman Volrich 's 
motion : 

"and that an advisory panel be set up to guide those owners 
of designated buildings on how assistance may be given on 
e.g. maintenance, transfer of development rights, CD-I, 
incentive zoning, reassessment, etc." 

- LOST 

(Aldermen Bowers, Boyce, Cowie, Harcourt, Rankin, Sweeney, 
Volrich and the Mayor opposed) 

The amendment having lost, the motion by Alderman Volrich was 
put and CARRIED UNANIMOUSLY. 


During consideration of the foregoing. Mayor Phillips assumed 
the Chair. 
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UNFf WISHED BUSINESS & DELEGATIONS (cont'd) 


Request to Cja^yert to Self-Serve 
Mohawk Gas ^-^Ijion, 2120 Grandview 

Council on' '*'* January 27, 1976, deferred consideration of a 
Manager's report (Building & Planning matters), dated January 
23, 1976, regarding conversion of a gas station at 2120 Grandview 
Highway to self-serve, pending the hearing of a delegation. 

Mr. D.H. Nicholson addressed the Council this day and filed 
a brief suggesting that Council convert this station to self- 
serve to improve sales and provide customers with lower priced 
gasoline. It was emphasized by Mr. Nicholson that although he 
leases his station from Mohawk Oil, he operates it independently 
and the request to convert is his own and not that of Mohawk Oil 
Company. 

MOVED by Aid. Boyce , 

THAT the request of Mr. Nicholson to convert his station at 
2120 Grandview Highway to a self-serve gasoline station be approved 
and the License By-law be amended accordingly. 

- LOST 

(Aldermen Harcourt, Kennedy, Marzari, Rankin, Sweeney, 
Volrich and the Mayor opposed) 

No further action was taken with respect to this matter. 


During consideration of the foregoing. Alderman Marzari 
arrived at the meeting. 


D.P.A. No. 67969 - 3135 West Broadway 
Off-street Parking Requirements 


Council on January 27, 1976, deferred consideration of a 
Manager's report (Building & Planning matters), dated January 
23, 1976, with respect to a Development Permit Application for 
off-street parking requirements at 3135 West Broadway, pending 
the hearing of delegations. 

Mr. W.G. Nugent, Solicitor for El Matador Restaurant, the 
property involved, addressed Council and in a letter dated 
February 20, 1976, advised that further developments had taken 
place and parking space had been acquired at 3080 West Broadway. 

In view of this additional information, it was 

MOVED by Aid. Boyce, 

THAT this matter be referred back to the City Manager for 
review and report to Council. 

- CARRIED UNANIMOUSLY 


Abacus Realty Incorporated 
Method of Operation 


Council on February 10, 1976, when considering a report of 
the Standing Committee on Community Services dated January 29, 1976, 
on the matter of Abacus Realty's method of operation, passed a 
motion which read in part as follows: 

"That Mr. L. Rivero of Abacus Realty Inc., be requested 
to appear before Council with respect to his rental 
agency business." 


cont ' d. 
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UNFINISHED BUSINESS & DELEGATIONS (cont'd) 

Abacus Realty Incorporated 
Method of Operation (cont'd) 

Mr. Rivero addressed Council and filed a brief with respect 
to his rental agency suggesting that an amendment be made to the 
City License By-law to exclude Provincially Licensed and Bonded 
Real Estate Agents from requiring to be licensed as rental agencies. 

The Council was not inclined to accede to the request of 
Mr. Rivero and it was 

MOVED by Aid. Volrich, 

THAT the submission by Abacus Realty Incorporated be 
received . 

- CARRIED UNANIMOUSLY 


Proposed 11-Storey Apartment 
Building at 555 East 5th Avenue 

Council on January 27, 1976, heard representations and gave 
consideration to the matter of a proposed 11-storey apartment 
building at 555 East 5th Avenue. Subsequently, Council 'In Camera', 
on February 10, 19 76, considered the matter further and gave further 
instructions to the Director of Planning in respect of the proposed 
building. A number of representations requested to speak on the matter 
today. 

MOVED by Aid. Rankin, 

THAT delegations as requested be heard on the matter of the 
proposed 11-storey apartment building at 555 East 5th Avenue. 

- CARRIED 

(Aldermen Bowers and Boyce opposed) 
The following delegations were then heard: 

Mr. A. Vtorthington representing Citizens of Mount Pleasant, 
filed a brief proposing Council reconsider its decision of 
February 10, 1976. 

Ms. J. Bird, representing Fairview/Mount Pleasant Community 
Resources Board, referred to the noise factor and proposed 
the City exchange the property for a City-owned site at 
another location. 

Mr. Bruce Yorke , Committee of Progressive Electors (COPE), 
proposed that all financial aspects involved be made public. 
He supported the idea of an exchange of land and also suggested th 
City consider buying the land and applying for financial 
assistance from the Federal and Provincial Governments. 

Mr. Christopherson filed a brief which proposed freezing all 
construction for four months, obtaining financial assistance 
from the Federal Government and suggested an innovative urban 
design be drawn up to preserve the area. 

Mr. T. Hansen representing Vancouver N.D.P. opposed the 
construction of the project and urged Council to stop 
construction now and find ways and means of purchasing 
or exchanging the land in question. 

MOVED by Aid. Rankin, 

THAT a Committee be appointed by the Mayor comprising of two 
representatives of Council and the Director of Planning to carry 
out further discussions with* the developer on the basis of the 
following: 

(a) redesign to a three-storey building 

(b) exchange of land or some other suitable arrangements; 

cont'd. . . . 
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UNFINISHED BUSINESS & DELEGATIONS (cont'd) 


Proposed 11-Storey Apartment Building 
at 555 East 5th Avenue (cont'd) 


FURTHER THAT it be understood the developer's legal and 
economic position is to be protected; 

AND FURTHER THAT the matter be reported back within one 
month if possible to an open meeting of Council when the 
representatives of the community will be given an opportunity 
of appearing on the matter." ' 

- CARRIED 

(Alderman Bowers opposed) 


The Council recessed at approximately 4:10 p.m., and following 
an 'In Camera' meeting in the #3 Committee Room, reconvened in open 
meeting in the Council Chamber at approximately 5:00 p.m. 


COMMUNICATIONS OR PETITIONS 

1. Truck Transportation 
in Vancouver 


A letter from the Hon. Otto Lang, Minister of Transport 
under date of February 9, 19 76, was noted responding to Council's 
request for a meeting with Federal and Provincial Government 
officials to discuss truck transportation within the City. 

The Minister referred to a meeting pr'eviously convened by 
Western Transport Advisory Council and the Federal Department 
of Transport in January of this year and stated that because of 
this recent meeting on regional transportation issues and the 
current activity described, he considered it untimely to hold 
a meeting to discuss Vancouver's specific urban transportation 
problems . 

MOVED by Aid. Volrich, 

THAT this matter be referred to the Mayor to reiterate Council' 
request for a meeting with Federal and Provincial Government 
officials to discuss the truck transportation problems so that the 
City's views and concerns might be put forth. 

- CARRIED UNANIMOUSLY 

2. Arthur Laing Bridge - 
Proposed Joint Meeting 

Under date of February 13, 1976, Mayor G.J. Blair of Richmond 
submitted a letter as follows: 


The introduction of the Arthur Laing Bridge into the 
transportation system serving the Airport has been of vital 
concern to both this Municipality and yourselves . 

Controversy over the facility has been debated without 
the involvement of direct dialogue between the political 
representatives of Vancouver and Richmond. To this end, the 
implications and feelings of each of the Councils have not 
been appreciated. 

As a result of conversations with some of your Aldermen 
at a recent Transportation Committee meeting of the GVRD, I 
believe that it would be in our best interest if a meeting 
could be convened between our Councils, or Committee of those 
Councils . 


cont'd. . . . 
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C0MI4UNICATI0NS OR PETITIONS (cont'd) 

Arthur Laing Bridge - Proposed 
Joint Meeting (cont'd) 


I would therefore request that Council give consideration 
to such a meeting for the purpose of exploring and expressing 
the problems associated with traffic, especially the 
possibility of making available to residents of Richmond an 
alternate route to the Vancouver area via this facility. 

MOVED by Aid. Harcourt, 

THAT the letter from Mayor Blair be received and the matter 
be referred to the Standing Committee on Planning and Development; 

FURTHER THAT the Corporation of Richmond send representatives 
of their Council to the Standing Committee to assist in discussions 
on the matter. 

- CARRIED UNANIMOUSLY 

3. Heritage Designation of 
166 West 10th Avenue 

Under date of February 20, 19 76, the Vancouver Heritage 
Advisory Committee submitted the following letter: 

The Heritage Advisory Committee recommends that Council 
designate the Davis house at 166 West 10th Avenue as a 
heritage structure and that the Director of Legal Services 
be instructed to draw up the necessary by-law to so designate 
the building. 

The house was built in either 1891 or 1892 but lack of build- 
ing permits for the period makes it difficult to date 
precisely . 

It is a fine example of a late Victorian wood frame home, 
very representative of the type and style of house built 
in great numbers in Strathcona, the West End and Mount 
Pleasant between 1887 and 1895. The interior woodwork is 
particularly representative of the 1890 *s period. 

The owners, brothers John D. Davis and Geoff D. Davis, their 
parents, Mr. and Mrs, John R. Davis, and a friend, Elaine 
Bougie, using their own resources and doing most of the work 
themselves, have completely restored this house to its 
original early 1890 's condition. They have been especially 
careful to retain or reproduce many of the original features, 
while at the same time providing themselves with a struc- 
turally sound home with modern services. This has involved 
such basic work as new foundations, plumbing, wiring, heating 
and new exterior siding. 

The owners have been advised of the Heritage Advisory Com- 
mittee's intention to recommend the building be designated 
and have submitted the attached letter dated 18th February 
1976, in support of the designation. 

Also attached, for the information of Council, is a photo- 
graph of the house. 

(Letter and photograph referred 
to on file in City Clerk's Office) 

MOVED by Aid. Cowie, 

THAT the recommendation of the Vancouver Heritage Advisory 
Committee as contained in the foregoing letter be approved, and 
therefore, the Director of Legal Services be instructed to draw 
up the necessary By-law to designate the building at 166 West 
10th Avenue. 


- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIONS (cont'd) 

4. Development - MAQ Holdings Ltd. 
879 East Hastings Street 

In a letter dated February 20, 1976, Swinton & Company, Solicitors 
for MAQ Holdings Ltd. , requested an opportunity to appear before 
Council with respect to the development at 879 East Hastings 
Street. Council on February 10, 1976, had not granted an 
extension of time to the Compalny to complete the development. 

MOVED by Aid. Rankin, 

THAT the delegation request from Swinton & Company, on behalf 
of M^Q Holdings Ltd., be granted. 

- CARRIED UNANIMOUSLY 
CITY MANAGER AND OTHER REPORTS 

A. MANAGER'S GENERAL REPORT 
FEBRUARY 20, 19 76 

Works & Utility Matters 
(February 20, 1976) 

The Council considered this report which contains five 
Clauses identified as follows: 

Lease of Portions of Terminal Avenue East of 
Station Street being Portion of Parcels B & 
C, D.L. 2037 

Closure of Lane North of 2nd Avenue from 
Trimble Street to Sasamat Street 
Local Improvements - Reduction in Scope 
Recycling Pilot Project 

Refuse Collection from Strata Title Corporations 
and Co-operatives 

The Council took action as follows: 

Clauses 1 to 5 

MOVED by Aid. Volrich, 

THAT the recommendations of the City Manager contained in 
Clauses 1, 2, 3 and 4 be approved and Clause 5 be received for 
information. 

- CARRIED UNANIMOUSLY 


CI. 

1: 

CI. 

2: 

CI. 

3: 

CI. 

4: 

CI. 

5 : 


Building & Planning Matters 
(February 20, 1976) 

The Council considered this report which contains twelve 
clauses identified as follows: 


CI. 

1: 

CI. 

2 : 

CI. 

3: 

CI. 

4 : 

CI. 

5 : 

CI. 

6 : 

CI. 

7: 

CI. 

8: 

CI. 

9 : 


Cedar Cottage N.I. P. Library Survey 
Cedar Cottage N.I. P. Appropriation - 
Regulation Baseball Diamond on John Hendry Park 
Lease to Kitsilano Area Child Care Society for 
Day Care 

Ventilation Requirements - Pistol Range Public 
Safety Building 

Pedestrian Bridge across Richards Street, 
South of Cordova Street 

Deletion of Section 3(13) of the Zoning and 

Development By-law No. 3575 

995 West 7th Avenue - Development Permit 

Application to Construct Townhouses 

N.I. P. Kitsilano Appropriation - Kitsilano 

Showboat 

Public Information Meetings - Budget 


9%l 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Building & Planning Matters 
(February 20, 1976) (cont'd) 

CI. 10: Merit Oil Company Ltd. Gasoline Stations - 
2403 Granville Street and 500 Kingsway 

CI. 11: Retention of Additions to the Dwelling 
at 5808 Crown Street 

CI. 12: Public Meeting on the Rezoning of the C.P.R. 
Right-of-Way , Kitsilano Point 


The Council took action as follows: 


Clauses 1 to 3 and 5 to 9 


MOVED by Aid. Volrich, 

THAT the recommendations of the City Manager contained in 
Clauses 1, 2, 3, 5, 6, 7, 8 and 9 be approved. 


- CARRIED UNANIMOUSLY 

Ventilation Requirements - Pistol 
Range Public Safety Building (Clause 4) 

; MOVED by Aid. Bowers, 

THAT the recommendation of the City Manager contained in this 
! Clause be approved, on the understanding that there will be no 
further changes when renovations to the Building take place. 

' - CARRIED UNANIMOUSLY 

Merit Oil Company Ltd. Gasoline Stations 
2403 Granville and 500 Kingsway (Clause 10) 

MOVED by Aid. Volrich, 

THAT consideration of this Clause be deferred pending the 
! hearing of a delegation as requested by Merit Oil Company Ltd. 

I - CARRIED UNANIMOUSLY 

Retention of Additions to Dwelling 
at 5808 Crown Street (Clause 11) 

MOVED by Aid. Volrich, 
I THAT consideration of this Clause be deferred pending the 

I hearing of a delegation as requested by Mr. G.B. Walker. 

; - CARRIED UNANIMOUSLY 

i 

i Public Meeting on the Rezoning of the 

CPR Right-of-Way, Kitsilano Point 
I (Clause 12) 


MOVED by Aid. Bowers, 

THAT the application to rezone the Kitsilano Point right-of-way 
from RT-2 to CD-I be referred to a Public Hearing. 

- CARRIED UNANIMOUSLY 

V 

Fire & Traffic Matters 
(February 20, 1976) 

Kiosk Operation for the Community 
Arts Council of Vancouver (Clause 1) 

MOVED by Aid. Kennedy, 

THAT a token rental of the kiosk for the Community Arts Council 
be approved for a six-month trial period. 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 


Finance Matters 
(February 20, 1976) 

The Council considered this report which contains five 
Clauses identified as follows: 


CI. 1: Tender Awards 

CI. 2: Display of Canadian Cancer Society Flags 
CI. 3: Greater Vancou'v^'er "Convention and Visitors' 

Bureau - 1976 Grant Request 
CI. 4: Renovations to City Hall 
CI. 5: Body Rub Parlour By-law 


The Council took action as follows: 

Tender Awards 
(Clause 1) 


MOVED by Aid. Bowers, 

THAT this Clause be received for information. 


- CARRIED UNANIMOUSLY 


Display of Canadian Cancer 
Society Flags (Clause 2) 


MOVED by Aid. Bowers, 

THAT the recommendation of the City Manager contained in this 
Clause be approved; 

FURTHER THAT a grant be approved to the Canadian Cancer 
Society at an estimated cost of $500.00 to cover the costs of 
installing and removing the flags. 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 

Greater Vancouver Convention and 
Visitors' Bureau - 1976 Grant 
Request (Clause 3) 


MOVED by Aid. Sweeney, 

THAT this Clause be referred to the Standing Committee on 
Finance and Administration for consideration and report. 


- CARRIED UNANIMOUSLY 


Renovations to City Hall 
(Clause 4) 


MOVED by Aid. Marzari, 

THAT this Clause be referred to the Standing Committee on 
Finance and Administration for consideration and report. 

- CARRIED UNANIMOUSLY 

Body Rub Parlour By-law 
(Clause 5) 


MOVED by Aid. Kennedy, 

THAT the recommendation of the City Manager contained in this 
Clause be approved. 

(Carried Unanimously) 

MOVED by Aid. Bowers in amendment, 

THAT Clauses 4, 5,6, 7 and 8 be deleted from the draft By-law. 

- LOST 

(Aldermen Boyce, Harcourt, Kennedy, Marzari, Rankin, 
Sweeney, Volrich and the Mayor opposed) 


The amendment having lost, the motion by Alderman Kennedy was 
put and CARRIED UNANIMOUSLY. 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 


10 


Property Matters 
(February 20, 1976) 

The Council considered this report which contains seven 
Clauses identified as follows: 


Lease of City-owned Land - 1500 Block West 3rd 
Avenue Under 4th Avenue Ramp to Granville 
Bridge 

Minaki Lodge - Lease Arrangements and Cost 

Estimates 

Demolitions 

Acquisition of 2780 S.E. Marine Drive 

Acquisition for Non-Market Housing - Kitsilano 

Area, 1850,1852, 1856 West 5th Avenue 

517 Hamilton Street - Renovations to Second 

Floor 

Tenders for Properties - Langara Lands and 
Enclave One, Champlain Heights 


CI. 

1: 

CI. 

2 : 

CI. 

3 : 

CI. 

4 : 

CI. 

5 : 

CI. 

6 : 

CI. 

7 : 


The Council took action as follows 


Clauses 1, 3, 4, 5 and 7 

MOVED by Aid. Volrich, 

THAT the recommendations of the City Manager contained in 
Clauses 1, 4 and 5 be approved and Clauses 3 and 7 be received 
for information. 

- CARRIED UNANIMOUSLY 

Minaki Lodge - Lease Arrangements and 
Cost Estimates (Clause 2) 


MOVED by Aid. Harcourt, 

THAT the recommendation of the City Manager contained in this 
Clause be approved and the estimated cost to bring Minaki Lodge 
up to minimum By-law standards i.n the amount of $53 ,097. 15 be 
approved. 

- CARRIED UNANIMOUSLY 

517 Hamilton Street - Renovations 
to Second Floor (Clause 6) 


MOVED by Aid. Harcourt, 

THAT the recommendation of the City Manager contained in 
this Clause be approved subject to funds being made available 
from Central Mortgage and Housing Corporation. 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

I. Report of Standing Committee 
on Housing and Environment, 
February 5, 1976 

The Council considered this report which contains four 
Clauses identified as follows: 

Residential Rehabilitation Assistance Program 
Secondary Suites Plebiscite 
1934 Barclay Street 
Site at Second Avenue and Wallace 

The Council took action as follows: 

Residential Rehabilitation 
Assistance Program. (Clause 1) 

MOVED by Aid. Harcourt 

THAT the recommendation of the Committee, as contained in this 
clause, be approved. 

- CARRIED UNANIMOUSLY 


CI. 

1 

CI. 

2 

CI. 

3 

CI. 

4 


Secondary Suites Plebiscite 
(Clause 2) 

MOVED by Aid. Harcourt 

THAT the Planning Department be instructed to explore rezoning 
to permit secondary suites in the following areas: 

a) all of Cedar Cottage, 

b) Area II of Kitsilano, 

and that Area I of Grandvi-ew-Wood lands be referred back to the 
Standing Committee on Housing and Environment, for further review. 

FURTHER THAT recommendation ' B ' of the Committee be approved. 

- CARRIED UNANIMOUSLY 


Clauses 3 & 4 . 

MOVED by Aid. Harcourt 

THAT the recommendation of the Committee as contained in Clause 
3 be approved, and Clause 4 be received for information. 

- CARRIED UNANIMOUSLY 


II. Report of Standing Committee 
on Community Services, 
February 5, 1976 

The Council considered this report which contains three 
Clauses identified as follows: 

CI. 1: Proposed Pub - 6069 West Boulevard 
CI. 2: Juveniles in Licenses Cabarets 
CI. 3: Juvenile Detention Facility 

The Council took action as follows: 


Cent 'd 


JL. 


Standing Coinmittee on General Purposes 
August 13, 1970 , 


During the course of the presentations of the delegations, the 
members of the Committee requested further information from the 
representatives and at the end of the hearincr o-F the delegations, 
your Committee considered, at some length, the matter of the 
future uses of Callister Park. After general discussion your 
Committee 

RECOMMENDS that Callister Park be turned over to the care, custody, 
and management of the Board of Parks and Public Recreation subject 
to: 

(a) the terms of the deed of Ada May Stevenson to the City of 
Vancouver dated the 20th day of March, 194 2; and 

(b) the existing improvements being demolished by 1972 and the 
park completed by 1973, and the Park Board's estimated costs 
of development of $120,000 (10% more or less) being financed 
from the 1971-1975 Capital Program Park Development Funds. 

(It is recorded that Alderman Wilson voted in the negative) . 

AND FURTHER RECOMMENDS that the Pacific National Exhibition be 
asked to consult with Satellites Motorsport Club on the possibility 
of the conversion of the forestry area in the P.N.E. into a site 
suitable for the demolition derbies sponsored by this Club. 


The meeting then adjourned. 


****** 
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CITY MANAGERS AND OTHER REPORTS (Cont'd) 

Report of Standing Committee 
on Community Services, 
February 5, 1976. (Cont'd) 

Clauses 1 & 2 . 

MOVED by Aid . Rankin 

THAT the recommendations of the Committee, as contained in 
Clauses 1 and 2 of this report, be approved. 

- CARRIED UNANIMOUSLY 

Juvenile Detention Facility 
(Clause 3) 


MOVED by Aid. Rankin 

THAT Council endorse the use of Willingdon School as a remand 
and assessment centre for juveniles; 

FURTHER THAT the Community Services Committee be appointed by 
Council to meet with the Attorney-General in Victoria to outline 
the Vancouver Family Court Committee's concerns over Family and 
Juvenile Courts and urge an upgrading of facilities and methods 
of operation, including a recommendation that Family and Juvenile 
Court Judges, prosecutors and administrators be independent of the 
Criminal Division and be assigned to Family and Juvenile court work 
for a period of at least one year. 

- CARRIED UNANIMOUSLY 


III. Report of Standing Committee 
on Planning and Development, 
February 5, 1976 

The Council considered this report which contains five 
Clauses identified as follows: 


CI. 

1: 

CI. 

2: 

CI. 

3 : 

CI. 

4 : 

CI. 

5 : 


Work program 

Harbour Park Developer Proposal - Progress 
Report 

Second and Sasamat - Scheme of Development 
Status of Rezoning Applications 
Cedar Cottage N.I. P. - Dedication of City- 
owned Lots for Walkway between Lord Selkirk 
School and Brewers Park 


The Council took action as follows: 
Clauses 2, 3 & 5 . 

MOVED by Aid. Bowers 

THAT the recommendations of the Committee, as contained in 
Clauses 2, 3 and 5 of this report, be approved. 

- CARRIED UNANIMOUSLY 
(Aid. Kennedy was opposed to recommendation 'C' in Clause 2) 


Clauses 1 and 4 . 


MOVED by Aid. Bowers 

THAT Clauses 1 and 4 in this report, be received for information. 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (Cont ' d ) 

IV. Report of Standing Conimittee 
on Community Services . 
February 11, 1976. 

Carnegie Library - use of and Financing 
Renovations to Carnegie Library. 
(Clause 1) 

MOVED by Aid. Rankin 

THAT the following be approved: 


A. THAT Council request the Social Planning Department to meet 
with the Parks Board, Library Board, Vancouver Community 
College, Downtown Eastside Residents' Association and the 
other interested community organizations to study the types 
of programmes which could be operated by these organizations 
at the Carnegie Library, and prepare a proposal for the 
overall operation of the building as a community centre 
facility, this proposal to be subject to Council approval. 

B. THAT Council request a grant of one-third of the renovation 
costs from the Provincial Government; 

FURTHER THAT the possibility of obtaining N.I. P. funding for 
the renovations be explored . 

C. THAT Council appropriate $650,000,000 in che 1976 Supplementary 
Capital Budget for renovations to Carnegie Library for community 
use . 

- CARRIED 

(Aid. Bowers and the Mayor were opposed to recommendation 'A') 

(Aid. Bowers, Kennedy, Volrich and the Mayor were opposed 
to recommendations 'B' and 'C'.) 

When considering this report. Council noted a report from the 
City Manager, dated February 9, 1976, recommending that the proposal 
of Harry E.S. Fan be accepted and the Director of Legal Services be 
instructed to prepare a lease document which incorporates the 
necessary clauses to protect the City's interest. 

MOVED by Aid. Rankin 

THAT the report of the City Manager, dated February 9, 1976, be 
received . 

- CARRIED UNANIMOUSLY 


V. Report of Standing Committee 
on Finance & Administration, 
February 12, 1976 

The Council considered this report which contains three 
Clauses identified as follows: 

CI. 1: Preliminary Report on the 1976 Revenue 

Budget Estimates 
CI. 2: Five Year Plan Plebiscite 
CI. 3: Fire Fighting Services in B.C. 

The Council took action as follows: 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Report of Standing Committee on 
Finance and Administration 
February 12, 1976 . (Cont'd) 

Clauses 1 and 3 . 

MOVED by Aid. Volrich 

THAT the recommendations of the Committee, as contained in 
Clauses 1 and 3 of this report, be approved. 

- CARRIED UNANIMOUSLY 


Five Year Plan Plebiscite 
(Clauses 2) 

MOVED by Aid . Boyce 

THAT this clause be referred back to the Standing Committee 
on Finanace and Administration for report to Council on a term capital 
plan for submission to the electors at the General Elections this 
year . 

- CARRIED UNANIMOUSLY 

AMENDED 
SEE PAZZ^.b.L. 


VI. Report of Standing Committee 
on Planning and Development, 
February 12, 1976 

The Council considered this report which contains two 
Clauses identified as follows: 

Cl. 1: Rezoning Application - S/S West 37th Avenue 
01. 2: X-Kalay - Request for a Site in Champlain 
Heights 

The Council took action as follows: 

Clauses 1 and 2 . 

MOVED by Aid. Bowers 

THAT Clause 1 in this report be received for information and the 
recommendations of the Committee, as contained in Clause 2, be 
approved . 

- CARRIED 

(Aid. Kennedy and Volrich were opposed to Clause 2) 

VII. Report of Standing Committee 
on Planning and Development 
February 17, 1976. 


For Council action on this report - 


see Page 1 . 
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CITY MANAGER ' S AND OTHER REPORTS (Cont'd) 

VIII . Report of Standing Committee 
on Planning and Development. 
February 12, 1976. 

Annual Review of the Planning 
Department ' s Work Programme . 
(Clause 1) 

MOVED by Aid. Bowers 

THAT this clause in the report be received for information. 

- CARRIED UNANIMOUSLY 


RISE FROM COMMITTEE OF THE WHOLE 

MOVED by Aid. Rankin 
SECONDED by Aid. Sweeney 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 


ADOPT REPORT OF COMMITTEE OF THE WHOLE 

MOVED by Aid. Rankin 
SECONDED by Aid. Sweeney 

THAT the report of the Committee of the Whole, be adopted. 

- CARRIED UNANIMOUSLY 


BY-LAWS 

1. BY-LAW TO AMEND BY-LAW NO. 4450, 
BEING THE LICENSE BY-LAW 
(Exemption of Seeing-Eye or Guide Dogs) 

MOVED by Aid. Volrich, 
SECONDED by Aid. Sweeney, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Volrich, 
SECONDED by Aid. Sweeney, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 


- CARRIED UNANIMOUSLY 


289 


Regular Council, February 24, 1976. 

BY-LAWS (Cont'd) 


2. BY-LAW TO AMEND BY-LAW NO. 484 8, 
BEING THE WATERWORKS BY-LAW 
(Charges) 

MOVED by Aid. Volrich, 
SECONDED by Aid. Sweeney, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Volrich, 
SECONDED by Aid. Sweeney, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


3. BY-LAW TO AMEND BY-LAW NO. 4 810, 
BEING THE SIGN BY-LAW 


MOVED by Aid. Harcourt, 
SECONDED by Aid. Sweeney, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Sweeney, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


4. BY-LAW TO AMEND BY-LAW NO. 2 849, 

BEING THE STREET & TRAFFIC BY-LAW 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Sweeney, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Sweeney, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 


- CARRIED UNANIMOUSLY 
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BY-LAWS (Cont'd) 


5. BY-LAW TO AMEND BY-LAW NO. 4 702, 
BEING THE BUILDING BY-LAW 


MOVED by Aid. Volrich, 
SECONDED by Aid. Sweeney, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Volrich, 
SECONDED by Aid. Sweeney, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


6. BY-LAW TO DEFINE AND PRESCRIBE THE 
POLLING DISTRICTS IN THE CITY OF 
VANCOUVER IN WHICH THE ELECTORS OF 
THE CITY SHALL VOTE , AND TO DEFINE 
AND PRESCRIBE POLLING DISTRICTS IN 
SCHOOL DISTRICT No. 39 (VANCOUVER) 
IN WHICH THE SCHOOL ELECTORS SHALL 
VOTE . 


MOVED by Aid. Rankin, 
SECONDED by Aid. Sweeney, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Rankin, 
SECONDED by Aid. Sweeney, 

THAT the By-law be given second and third readings and the 

Mayor and City Clerk be authorized to sign and seal the By-law. 


- CARRIED UNANIMOUSLY 
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MOTIONS 

1. Allocation of Land for Lane Purposes 
(South 10 feet of each of Lots 4 and 
5, Block 294 , D.L. 526) 


MOVED by Aid. Sweeney, 
SECONDED by Aid. Volrich, 

THAT OTIEREAS the registered owner has conveyed to the City 
of Vancouver, for lane purposes, the following described lands: 

South 10 feet of each of lots 4 and 5, Block 294, 
District Lot 526, Plan No. 590; 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes, and declared to form and constitute portions of 
lane . 

- CARRIED UNANIMOUSLY 


2. Allocation of Land for Lane 

Purposes (2225 Parker Street) 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Volrich, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for lane purposes, the following described lands: 

North 10 feet of Lot 21, Block 17, District Lot 264A, 
Plan No. 403 and 1771 

(2225 Parker Street); 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes, and declared to form and constitute portions of 
lane. 

- CARRIED UNANIMOUSLY 


3. Allocation of Land for Lane 

Purposes (2040 Pandora Street) 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Volrich, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for lane purposes, the following described lands: 

South 10 feet of each of Lot 6, except East 40 feet 
and Lot 5, Block 36, District Lot 184, Plan 178 

(2040 Pandora Street); 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes, and declared to form and constitute portions of 
lane . 


- CARRIED UNANIMOUSLY 
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MOTIONS (Cont'd) 

4. Allocation of Land for Lane 

Purposes (2054 Pandora Street) 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Volrich, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for lane purposes, the following described lands: 

South 10 feet of the East 40 feet of Lot 6, 
Block 36, District Lot 184 

(2054 Pandora Street); 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes, and declared to form and constitute portions of 
lane . 

- CARRIED UNANIMOUSLY 


5. Allocation of Land for Lane 

Purposes (924 West 7th Avenue) 

MOVED by Aid. Boyce, 
SECONDED by Aid. Cowie , 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for lane purposes, the following described lands: 

South 10 feet of each of Lots 7 and 8, Block 316, 
District Lot 526, Plan 590 

(924 West 7th Avenue); 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes, and declared to form and constitute portions of 
lane. 

- CARRIED UNANIMOUSLY 


6. Closing, Stopping Up and Conveying 
to Abutting Owner ( Lane North of 
2nd Avenue between Trimble & Sasamat) 

MOVED by Aid. Boyce, 
SECONDED by Aid. Cowie, 
THAT WHEREAS 

(1) The City of Vancouver is the owner of all the streets and 
lanes lying within the limits of the City of Vancouver; 

(2) All the lane dedicated by the deposit of plan 4877, lying 
between the northerly production of the westerly limit of 
lot 1, subdivisions 3 and 4, plan 4601, and the northerly 
production of the easterly limit of Lot "B", plan 19111; 
ALL OF Block 133, District Lot 540, shown outlined red on 
plan prepared by A. Burhoe, B.C.L.S.; dated February 12th, 
1976, and marginally numbered LF 7555, a print of which is 
hereunto attached, is surplus to the City's highway 
requirements ; 


Cont ' d . 
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MOTIONS (Cont'd) 

Closing, Stopping Up and Conveying 

to Abutting Owner (Lane North of 

2nd Avenue between Trimble & Sasamat) (Cont'd ) 

(3) Said lot 1 and said lot "B" and the said lane are to 
be subdivided into buildable lots ; 

THEREFORE BE IT RESOLVED THAT all the hereinafter described 
portion of lane be closed, stopped up and conveyed to the abutting 
owners; said portion of lane more particularly described as follows 

All the lane dedicated by the deposit of plan 4877, lying 
between the northerly production of the westerly limit of 
lot 1, subdivisions 3 and 4, plan 5601, and the northerly 
production of the easterly limit of lot "B", plan 1911; 

ALL OF Block 133, District Lot 540, shown outlined red on 
plan prepared by A. Burhoe , B.C.L.S., dated February 12th, 
1976, and marginally numbered LF 7555, a print of which is 
hereunto attached; and 

FURTHER BE IT RESOLVED THAT the said lot 1, the said lot "B", 
and the said closed lane be subdivided; and 

FURTHER BE IT RESOLVED THAT the Resolution of Council closing 
portion of the hereinbefore described lane dated April 2, 1974, be 
rescinded . 

- CARRIED UNANIMOUSLY 


7. Closing and Stopping Up of 

Portion of S/S of 6th Avenue 
East of Alder Street 


MOVED by Aid. Boyce, 
SECONDED by Aid. Cowie , 
THAT WHEREAS 

(1) The City of Vancouver is the owner of all the streets and 
lanes lying within the limits of the City of Vancouver; 

(2) The North 7 feet of Lot 3, Block 294, District Lot 526, 
Plan 590 has been established for road purposes under 
filing 33094; 

(3) 6th Avenue in this location is not to be widened on the 
South Side; 

(4) The North 7 feet so established is surplus to the City's 
highway requirements; 

(5) The remainder of said Lot 3 is City-owned and is to be 
sold; 

THEREFORE BE IT RESOLVED THAT the North 7 feet of Lot 3, Block 
294, District Lot 526, Plan 590 be closed, stopped up and sold with 
Lot 3, except the South 10 feet now lane, said Block 294. 


- CARRIED UNANIMOUSLY 
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MOTIONS (Cont'd) 

8. Closing, Stopping Up and Subdividing 
with Adjacent Lands (Lane South of 
Wall Street, West of Nanaimo Street) 

MOVED by Aid. Boyce, 
SECONDED by Aid. Cowie, 
THAT WHEREAS 

(1) The City of Vancouver is the owner of all the streets and 
lanes lying within the limits of the City of Vancouver; 

(2) A portion of the lane dedicated by plan 178 lying south- 
westerly of the southwesterly limit of Lot 8, Block 2, 
District Lot 184, Plan 178 is surplus to the City's 
highway requirements; 

(3) The owner of the aforesaid Lot 8 wishes to acquire the 
said surplus portion of lane; 

(4) The owner of Lot 8 owns several lots in the block from 
which the City requires portions for road purposes; 

(5) The owner and the City have agreed to an exchange of 
lands ; 

(6) The owners of the abutting lands southwesterly of the 
portion of lane to be closed (Lot "D", Plan 15354-VF151) 
have Quit Claimed any interest they may have in this 
portion of lane; 

THEREFORE BE IT RESOLVED THAT the following described portion 
of lane be closed, stopped up and conveyed to the owner of Lot 8, 
Block 2, District Lot 184, Plan 178; said portion of lane more 
particularly described as follows: 

All that portion of lane dedicated by the deposit of plan 
178 bounded on the southeasterly limit by the southwesterly 
production cf the southeasterly limit of said Lot 8, and 
bounded on the northwesterly limit by the southwesterly 
production of a line drawn parallel to and 7 feet perpen- 
dicular distant southeasterly from the northwesterly limit 
of said Lot 8. The same as shown outlined red on plan 
prepared by A. Burhoe, B.C.L.S., dated December 16, 1975, 
and marginally numbered LF 7495, a print of which is 
hereunto annexed; and 

FURTHER BE IT RESOLVED THAT the said lane so closed be 
subdivided with adjacent lands. 

- CARRIED UNANIMOUSLY 

9 . Community College Planning . 

MOVED by Aid. Kennedy, 
SECONDED by Aid. Rankin, 

THAT WHEREAS it is becoming increasingly difficult to 
preserve the well-established single family residential 
neighbourhood areas within the City's boundaries; 

AND WHEREAS there is growing concern that Community 
Colleges and their related need for automobile parking 
represents a serious burden to residential streets which 
were not designed to accommodate the overspill of cars; 

AND WHEREAS these extra automobiles cause danger to 
children and seriously affect the environment with noise, 
fumes and lack of privacy; 
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REPORT TO COUNCIL 
STANDING COMMITTEE OF COUNCIL ON GENERAL PURPOSES 

August 18, 1970 

A meeting of the Standing Committee of Council on General Purposes 
was held on Tuesday, August 18, 1970, at 12:30 p.m., in #1 Committee 
Room, City Hall. 


PRESENT: 


Alderman Broome (Chairman) 
His Worship the Mayor, Aldermen Adams 
Bird, Calder, Hardwick, Linnell, 
Phillips, Rankin, Sweeney, Wilson 


CLERK: 


M. James 


PART I 

The following recommendation of the Committee is submitted to Council 
for consideration. 

1. Vancouver Rental Accommodation 
Grievance Board 


On August 4, 1970, Council considered a proposed resolution, which 
if passed, would repeal Regulation #1 of the Vancouver Rental 
Accommodation Grievance Board By-law (By-law #4448) . 

Council, at that meeting, directed that the resolution be referred 
to your Standing Committee on General Purposes for discussion with 
the Vancouver Rental Accommodation Grievance Board. 

Your Committee met with the Chairman and one member of the 
Grievance Board and had submitted to it a statement signed by all 
members of the Board dated August 11, 1970, dealing with the 
matter at hand. 

The members of your Committee discussed at length the various 
situations connected with the matter of security deposits and 
after full discussion 

RECOMMENDS that the Vancouver Rental Accommodation Grievance 
Board be requested to draw up a rental contract form acceptable 
to both the Landlord and Tenant Act of the Province of British 
Columbia, and the By-law under which that Board is constituted, 
and submit the contract form for consideration to the Vancouver 
City Council. 


The meeting then adjourned. 


****** 

fOR ADO?Tio:: sir 
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MOTIONS (Cont'd) 
Community College Planning (Cont'd) 

THEREFORE BE IT RESOLVED THAT College Councils be 
requested to plan their educational requirements to fit 
the scale and character of the neighbourhoods within which 
new campuses are prograinined ; 

AND FURTHER BE IT RESOLVED THAT College Councils be 
requested to consult with the Director of Planning, particularly 
in the initial stages of College planning, in order that all of 
the ramifications in respect of such planning can be taken care 
of in the early stages and in order that developments may be 
finally brought about which will be acceptable to both the 
Colleges and to the public at large. 


- CARRIED UNANIMOUSLY 


NOTICE OF MOTION 

The following Notice of Motion was submitted by Alderman Cowie 
and recognized by the Chair. 

Automobile Towing . 

MOVED by Aid. Cowie 

THAT WHEREAS a great number of automobile owners are being 
unduly inconvenienced by having their automobiles towed away from 
pay parking lots by commercial automobile towing companies; 

AND WHEREAS many of these automobiles being towed away belong 
to out-of-City owners who are not familiar with local parking 
regulations; 

AND WHEREAS the City of Vancouver's image suffers considerably 
insofar as tourists to our City are concerned when such incidents 
occur ; 

AND WHEREAS many of these automobiles are being broken into 
and otherwise damaged in the process of moving them to private 
storage areas; 

AND WHEREAS the present arrangements encourage automobile 
towing companies to be unduly ambitious; 

AND WHEREAS these automobiles create no danger to persons or 
property or violate any traffic regulations; 

AND WHEREAS in the "Vancouver Sun" newspaper of 14 February 
1976, alternative ways of controlling this kind of parking in 
certain other cities are related, and in Notice of Motion by 
Alderman Cowie, withdrawn from Council on October 22, 1975, altern- 
ative means were referred to, such as removal of licence plates, 
retrieval through a public agency and ticketing. 

AND WHEREAS the Council is now reviewing the matter of adequate 
signing, lighting and the general control of these parking sites; 

AND WHEREAS it is understood that the parking lot industry 
involved is giving serious consideration to new ways and means of 
policing over-parking on their lots in order to remove the direct 
patrol now being carried out by the towing companies . 
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NOTICE OF MOTION (Cont'd) 


Automobile Towing (Cont'd) 

THEREFORE BE IT RESOLVED THAT City Council instruct the City 
Manager, in co-operation with the Police Department, to study and 
report back to Council, through the Vehicles for Hire Board, on 
alternative ways of controlling parking in "pay parking lots" in 
order to severely curtail the actions of private towing companies 
in towing away vehicles on such parking lots, and in this regard 
the Manager discuss the matter with the operators of these partic- 
ular lots . 


(Notice ) 


The Council adjourned at 6.30 p.m. 


* 


* 


* 


* 


* 


The foregoing are Minutes of the Regular Council meeting 
of February 24, 1976, adopted after amended on March 9, 
1976. 
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WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 


RECOMMENDATIONS 


1. Lease of portions of Terminal Ave. east of Station St. being portion of 
parcels B & C, D.L. 2037, Ref . Plan 1341 

The City Engineer reports as follows: 

"An application has been received from Canadian National Railways to 
lease portions of Terminal Avenue for access and loading purposes. This portion 
of street allowance will not be required for the widening of Terminal Avenue for 
some time, as Terminal Avenue has recently been curbed and paved. 

I IlECOMMEND that all that portion of Terminal Avenue, outlined red on 
Plan LF 7401, be closed, stopped up, and leased to the abutting owner, subject 
to the following conditions: 

(a) The term to be 20 years with a 12-month notice of cancellation by either 
party. 

(b) The rental to be $15,225 per annvtm with review every 2h years, in accord- 
ance with recommendations of the Supervisor of Property and Insurance. 

(c) Lease area to be used for access, loading, and parking, with no structures 
to be erected on the lease area. 

(d) The lease area to be kept in a neat and tidy condition. 

(e) The lessee to have the right to sub-lease to their tenants in a manner 
satisfactory to the City Engineer and Director of Legal Services. 

(f) Agreements to be satisfactory to the City Engineer and the Director of 
Legal Services." 

The City Manager RECOMMENDS that the foregoing be approved. 

2. Closure of lane north of 2nd Ave. from Trimble St. to Sasamat St., 
Block 133, D.L. 540 

The City Engineer reports as follows: 

"On October 28, 1975, Council approved the sale of City owned Lot 1 of 
Sabd. 3 and 4, Block 133, D.L. 540, Plan 5601, and the lane north of 2nd Ave. 
between Trimble and Sasamat Streets to Community Builders, the abutting owner 
of Lot B, Block 133, D.L. 540, Plan 11991. This lane is surplus to the City's 
highway requirements. 

I RECOMMEND that the portion of land dedicated by the deposit of Plan 4877 
at the rear of Lot 1 of Subd. 3 and 4 (Plan 5601) and Lot B (Plan 11991) both 
of Block 133, D.L. 540 the same as shown outlined red on Plan Lf 7555 be closed, 
stopped up, and conveyed to the owner of said Lot B, subject to the closed lane 
being subdivided with abutting Lot 1 and Lot B in a manner satisfactory to the 
approving Officer." 

The City Manager RECOMMENDS that the foregoing be approved. 

3 . Local Improvements - Reduction in Scope 
The City Engineer reports as follows: 

"A light standard project was advanced and approved by Council in 1974 for 
Renfrew Street from 22nd Avenue to 24th Avenue on the west side and from Boyd 
Diversion to the centre line of 24th Avenue on the east side. 
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In conjunction with the paving of Boyd Diversion, however, the roadway of 
Renfrew Street north of 23rd Avenue was swung to the east to enter Boyd Diver- 
sion, instead of continuing straight to make a complex intersection with 22nd 
Avenue, Boyd Diversion and Renfrew Street to the north. 

The lighting thus gives little, if any, benefit to the two flankages on 
the west side of Renfrew between 22nd Avenue and 23rd Avenue and they should 
not be assessed. 

I RECOMMEND: 

A. That this project. Court of Revision Schedule No. 426, Item No. 30, be 
reduced in scope from: 

'Renfrew Street from 22nd Avenue to 24th Avenue on the west side 
and from Boyd Diversion to the centre line of 24th Avenue on 
the east side' , to: 

'Renfrew Street from 23rd Avenue to 24th Avenue on the west side 
and from Boyd Diversion to the centre line of 24th Avenue on the 
east side*. 

B. That the portion of the cost of the project to be borne by the real 
property benefited thereby shall be borne proportionately in the same 
manner and on the same basis as originally provided for the project." 

The City Manager RECOMMENDS that the foregoing be approved. 

4 . Recycling Pilot Project 

The City Engineer reports as follows: 
"A. BACKGROUND 

On October 16, 1973, Council approved a report on Recycling which 
authorized the establishment of two pilot recycling projects to evaluate 
the citizen participation, market stability and operational difficulties 
that could be expected if a long-term. City-wide recycling program were 
undertaken. The two pilot programs were: 

i. Recycling Depot at Manitoba Works Yard to be operational for 
a twelve-month period. 

ii. Collection of paper (mainly newspaper) in selected areas of 
the City for a four-month period. 

The depot and collection programs both began in February, 1974, and 
on August 27, 1974, an interim report reviewing the recycling operations 
and recommending the continuation of the backyard paper recycling program 
until February, 1975, was approved by Council. On March 11, 1975, Council 
approved a further report recommending that: 

1) The residential paper recycling program be discontinued due to the 
absence of a convenient recycling vehicle and a suitable paper 
market . 

2) The Recycling Depot operation be continued for one year subject to 
the City Engineer making satisfactory arrangements for the operation 
of the depot and sale of material delivered to the depot. 


This report reviews the operation of the recycling depot since its 
establishment in February, 1974, and the further one year continuance author- 
ized by Council in February, 1975, and recommends continuation of the 
recycling depot as the most effective and economic manner in which the City 
may participate in recycling. 
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$13,500 was appropriated for the establishment of a Recycling Depot at 
Manitoba Yard which was opened on February 25, 1974, and was to be operational 
for a one-year period. In order to minimize operational costs while maintaining 
supervision over the Depot, a management agreement was negotiated with a 
private business man familiar with recycling operations. The terms of this 
agreement provide for the supervision of the Depot in return for the revenue 
obtained from glass delivered to the Depot. 

The depot costs and revenues from February 25, 1974, to December 31, 1975 
are detailed as follows: 


Start Up Costs Operating 1974 


Operating 1975 


CITY COSTS 


Initial costs for site 
preparation, storage $9,212 
shelters, labor, 
equipment & materials 

Advertising Costs 3,032 

Operating Costs 

Total Costs $12,244 


$3,402 


$3,402 


$8,192 


$8,192 


CITY REVENUE 
Paper 
Aluminium 
Ferrous metal 

Total City Revenue 
Appropriation 


$13,500 


(522 tons) $8,133 (595 tons) $3,660 
(2 tons) $478 (1.6 tons) $240 
(104 tons) $2,308 (116 tons) $1,820 


$10,919 


$5,720 


Net City Cost 
Balance or (deficit) 


$1,256 


$7,517 


($2,470) 


* Contractor's Revenue 


(440 tons) $8,170 (550 tons) $11,000 


* (glass revenue is paid directly to the depot manager under the terms of the 
management agreement . ) 


Estimated Depot Costs and Revenues for 1976 (January 1 - December 31 - based 
on an agreement similar to the current operating agreement). 


i) Costs 


- Depot maintenance 

- Advertising 

- Operating 


ii) Revenue 


- Paper 

- Aluminium 

- Ferrous Metal 


iii) Deficit (1976) 


600 tons 
2 tons 
120 tons 


$500 
$2,500 
$9,000 

$12,000 


$3,000 
$400 
$1,800 

$5,200 

$6,800 
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The above 1976 estimate is submitted in budget form, however if the 
surplus from the initial start up appropriation, the surplus earned in 1974 
and the deficit of 1975 are considered together, a net balance of $6,300 
remains from previous years, which nearly offsets the $6,800 estimated 1976 
deficit. 

The dramatic increase in operating costs for 1975 as compared to 1974 was 
the result of the City having to assume the container rental and transportation 
costs that were previously paid for by Community Paper Recycling Ltd. , and 
resulted in costs exceeding revenues by $2,470. Since the paper market is still 
in a depressed state and it does not appear that there will be a substantial 
recovery in 1976, the revenue and operating costs for 1976 should be similar to 
1975, however $500 for some needed maintenance at the depot, and $2,500 for hand 
out advertisement, has been included in the 1976 cost estimate. 

The contractor operating the recycling depot has agreed to continue the 
depot operation for another year on the same basis as previously. 

The amount of recyclable material received in 1975, as compared to 1974, 
indicates that the recycling depot is receiving a stable citizen response and 
is most likely the most effective, economic manner in which the City may 
participate in recycling. 

The City Engineer RECOMMENDS - 

A, That the recycling depot operation at Manitoba Yard be continued 
until December 31, 1976, subject to the City Engineer negotiating 
satisfactory arrangements for the operation of the depot and sale 
of material delivered to the depot. 

Appropriations be provided under 8127/- in advance of the 1976 
Budget approval as follows: 

Operating Costs $12,000 
Revenue $5,200 " 

The City Manager BIECOMMENDS that the foregoing recommendations of the 
City Engineer £)e"ap|)roved. 
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INFORMATION ; 

5. Refuse Collection from Strata Title Corporations 
and Co-operatives 

The ^City Engineer reports as follows: 

"At the council meeting of January 13, 1976, a communication from Conse-C 
Enterprises Ltd. , Bumaby, was referred to the City Manager and City Engineer 
for report with respect to the policy of refuse collection from Strata Title 
Corporations and Co-operatives. 

The letter stated that there are a number of inequities in the City's policy 
which did not provide the same services to Strata Title home-owners a« arc 
provided to other home-owners. 

In a telephone conversation with Mr. Daem, president of Conse-C Enterprises, 
the inequities result from the following City requirements: 

1. Sufficient regulation garbage receptacles, or City containers, must 
be available on the premises to contain a one-week volume of garbage 
from the premises. 

2. The City will provide for one normal weekly collection only, additional 
collections and/or special requirements will be charged for as provided 
in the City of Vancouver Refuse By-law. 

Attached is the previous report dated February 18, 1975, which sets out in 
more detail these conditions which were approved by Council. 

Mr. Daem advised that one of the Strata Title Corporations administered by 
his company, i.e. Huntington Place, 1816 Haro Street, has not provided sufficient 
space for a one-week storage of refuse and, therefore requires more than one 
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collection per week. Mr. Daem considers that the additional visits should be 
provided free because the building is entitled to 12 cubic yards of free reaioval 
per week, and they are providing space for only 6 cubic yards of storage. In 
the particular case which Mr. Daem has raised, and assuming that 12 cubic yards 
of garbage are generated per week and 2 additional 3 cubic yard containers are 
rented and space is made available for these, an additional $484 would be saved 

Eer year by Huntington Place if they took full advantage of the City's free 
umping provision. 

As noted in Item 2, the City provides for one free regular collection per 
week, any additional calls are charged for at by-law rates. If the philosophy 
was adopted that because a premises is entitled to a certain amount of free 
garbage collection weekly and this amount must be removed free by the City even 
though several calls per week are required to do so, because the building has not 
provided storage space, the added cost of collection would amount to a subsidy for 
those who have not or do not wish to provide adequate storage space. 

It is estimated that the average additional cost, to divert a truck from 
its established route to make additional calls is $4.00 per instance, excluding 
the normal dumping and hauling costs. If this extra service is provided at no 
cost to Strata Title Corporations the ramifications could be serious in that 
approximately 65% of the Strata Title buildings currently being serviced are 
either paying for additional calls if sufficient storage is not provided for one 
week, or they have provided adequate storage in excess of the minimum sized 
container and require only one call per week. The remaining 35% find that the 
minimum size container, i.e. 2 cubic yards, is suitable for their needs when emptied 
once per week. With the anticipated number of Strata Title and Co-operative 
buildings expected to be serviced by the end of 1976, the minimum additional cost 
will be in the order of $35,000 per year, since the tendency would be to rent the 
smallest container available and request multiple calls per week, if the 
regulations were changed accordingly. 

Mr. Daem also stated that he considered that garbage and refuse should be 
disposed of more frequently than once per week. Once per week collection is 
standard for residential collection; however, many commercial buildings require 
more frequent collections to suit their own needs, such as lack of adequate 
storage, this service is provided by all collectors including the City of 
Vancouver. 

Multiple calls for garbage and refuse collection per week are available 
to all Strata Title Corporations, however, only one call per week is provided 
free. " 


The City Manager submits the above report of the City Engineer 
for INFORMATION. 
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BUILDING & PLANNING MATTERS 


RE COMiyiENDAT I ON 

1 . Cedar Cottage N.I. P. : Library Survey . 

The Director of Planning and the Director of the Vancouver Public 
Library report as follows : 


"In the community -wide questionnaire distributed by the Cedar 
Cottage Neighbourhood Improvement Program in August and Septem- 
ber, 1974, a branch library in the area was rated as third 
priority (following Trout Lake clean-up and construction of a 
swimming pool) . Since a Cedar Cottage Branch Library was in- 
cluded in both of the recent 5 Year Plan Plebiscites, the 
N.I. P. program did not give it serious consideration for fund- 
ing. However, following voter rejection of the last 5 Year 
Plan proposal, a local library was discussed by the N.I. P. 
Committee and meetings were initiated with the Library Board. 
It was generally agreed that a library would be a suitable 
N.I. P. project and the N.I. P. Committee felt that funds could 
be reallocated from the Housing Account of the Cedar Cottage 
N.I. P. Program. 

There is, however, some question as to the most appropriate 
location for a branch library. Possibilities mentioned to 
date include Knight/Kingsway area; the vicinity of the Grand- 
view Community Centre; and the Broadway/Commercial intersec- 
tion. Since establishing a branch library would take up to 
$150,000.00 of N.I. P. funds, the Cedar Cottage N.I. P. Commi- 
ttee would like assurance that the location gives maximiam 
possible service to the N.I. P. area. As well, if a library 
at, say, Knight/Kingsway or Broadway/Commercial will serve 
only a small proportion of N.I. P. area residents, then it is 
questionable that N.I. P. funds should be appropriated at all. 
On its part, the Library Board would prefer a location that 
best serves the general area of the City of which Cedar 
Cottage is part. 

It is proposed, therefore, that a survey be undertaken to 
give some indication re the best library location. Survey 
results would look at preferred locations considering (i) 
the N.I. P. area and (ii) the total area. The survey will be 
conducted by the research section of the Planning Department 
in conjunction with the Library Board and the N.I. P. Committee. 
Terms of Reference are attached. 

C.M.H.C. have indicated their approval of N.I. P. funding for 
this survey. They point out, however, that allocation for 
the actual capital costs of a library may have to be pro rated 
(i.e. based on the estimated ratio of users from the N.I. P. 
area) if it appears to them that N.I. P. funds would otherwise 
be used to supply a general city or district facility, rather 
than an essentially neighbourhood facility. This survey would 
help in determining this factor. 

If a library does go ahead as a N.I. P. project the on-going 
annual operating costs will total up to $150,000.00. Since 
this would be additional to the existing Library Board opera- 
ting budget it would be appropriate that Council indicate 
approval in principle of the use of N.I. P. funds to establish 
a Cedar Cottage branch library prior to spending time and 
money on this type of survey. 
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In its report of December 8, 1975 to the Finance and Admini- 
stration Committee/ the Special Committee to Review the 1976- 
1980 Capital Program noted in its Appendix that the Library 
Board has requested that funds be coinmitted for branch librar- 
ies in 1978 and 1979 as part of the 1976-1980 "Pay As You Go" 
Capital Program. By utilizing N.I. P. funds the City would be 
able to establish a library in the Cedar Cottage area prior 
to 1978, without having to utilize the pay-as-you-go capital 
funding approach. 

The Director of Planning and the Director of the Vancouver 
Public Library recommend: 

1. That Council approve in principle the use of Cedar Cottage 
N.I. P. funds to establish a branch library in the Cedar 
Cottage area. 

2. That Council authorize the appropriation of $1,500.00 from 
the Social Facilities Account of the Cedar Cottage Neigh- 
bourhood Improvement Program to conduct a survey to aid in 
determining the best location for a Cedar Cottage Branch 
Library. 

Under N.I. P. the costs are shared as follows; 

C.M.H.C. - $750.00 

Province - $375.00 

City - $375.00" 


The City Manager RECOMMENDS that the report of the Director 
of Planning and the Director of the Vancouver Public Library 
be approved. 


2. Cedar Cottage N.I. P. Appropriation: Regulation Baseball Diamond 
on John Hendry Park. 

The Director of Planning reports as follows: 

■ i 

"The top priority of the Cedar Cottage Neighbourhood Improvement 
Program is to improve the Parks and Recreation Facilities of the 
area. One project that has been considered since the outset of 
the program is a regulation baseball diamond on John Hendry Park. 
The Parks Board has worked out a plan in conjunction with the 
Vancouver Little League and completed a cost estimate of 
$16,000.00. The estimate has been reviewed and recommended 
for approval by the Cedar Cottage N.I. P. Committee. 

C.M.H.C. have concurred with this proposal. 

The Director of Planning recommends that Council authorize the 
appropriation of $16,000.00 from the Recreation Account of the 
Cedar Cottage Neighbourhood Improvement Program for construction 
of a regulation baseball diamond on John Hendry Park. 

Under N.I. P. the costs are shared as follows: 

C.M.H.C. - $8,000.00 

Province - $4,000.00 

City - $4,000.00" 


The City Manager RECOMMENDS that the report of the Director of 
Planning be approved. 
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Lease to Kitsilano Area Child Care Society for Day Care . 


The Director of Legal Services reports as follows: 

"On September 16, 19 75, City Council approved the Director of 
Planning 's report which recoiimiended that up to $59,300.00 
of Neighbourhood Improvement Program funds be spent to purchase 
and furnish a portable day care centre for the Kitsilano Area 
Child Care Society and further that the site at 6th Avenue and 
Maple Street (Lots 14 and 15, Block 265, District Lot 526) be 
leased to the Society for a period of two years until March 11, 
19 78. On November 18, 1975, City Council authorized renewal of 
leases for an additional two years of various day care centre 
sites to the Provincial Government. Inadvertently the Kitsilano 
Child Care Society site at 6th Avenue and Maple Street was 
included within that recommendation. 

Accordingly, it is now recommended that notwithstanding the 
earlier resolution of November 18, 1975, the Kitsilano Area 
Child Care Centre site together with the portable building to 
be purchased and furnished by the City from NIP funds be leased 
to the Kitsilano Area Child Care Society for a period of two 
years to commence when the building is ready for occupancy at 
an annual rent of $1.00 per year, such lease to be to the 
satisfaction of the Director of Permits and Licenses, the 
Supervisor of Property and Insurance and the Director of Legal 
Services . " 

The City Manager RECOMMENDS that the foregoing recommendation of the 
director of Legal Services be approved. 


4 . Ventilation Requirements - Pistol Range Public Safety Building . 

The Director of Permits and Licenses reports as follows: 

"The Public Safety Btiilding was visited on January 8, 1976 by a Workers' 
Compensation Board Inspector. One of the requirements arising from the 
inspection was to Improve the ventilation in the Pistol Range. The City 
Architect has had the problem investigated and reports that it can be 
rectified to the approval of the Workers' Compensation Board Inspector by 
upgrading the existing system and adding additional outlets. The estimate 
to do the work is as follows: 


The Comptroller of Budgets advises that if Council approves the 
recommendations of this report, funds will be made available in the 1976 
Departmental Budget. 

It is recommended that Council approve the expenditure of funds in the 
amount of $5,800 in order that the above work may be carried out; funds to 
be provided in advance of the 1976 Departmental Budget." 

The City Manager RECOMMENDS the foregoing report of the Director of 
Permits and Licenses be approved. 


New Ductwork 
Ductwork Cleaning 
Upgrade Fans 


$3,500 
800 
1.500 


$5.800 
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MINUTES 


AUGUST 10, 1970 


OFFICIAL TRAFFIC COMMISSION 

A meeting of the Official Traffic Commission was held in the No. 1 
Committee Room, Third Floor, City Hall, on Monday, August 10, 1970, 
at approximately 3:30 p.m. 


PRESENT; 


ALSO 
PRESENT 


CLERK; 


Alderman Linnell, Chairman 
Alderman Rankin 

Mr. R. Ross, Traffic Operations Engineer 
Superintendent A.E. Oliver, City Police 

Department 

Dr. Ian B. Kelsey, Vancouver School Board 


Mr. E.L. Wiseman ) 
Mr. J. Plaskett ) 

D. Scott 


Vancouver Traffic and 
Safety Council 


Adoption of Minutes 

The minutes of the meeting held June 22, 1970, were adopted. 


1. Clark Drive and Kingsway : 
Signal Modification 

In a report dated July 28, 1970, the City Engineer advised that a 
traffic signal was installed at Clark Drive and Kingsway in 1955 
in order to provide better opportunities for pedestrians to cross 
Kingsway in this commercial area. As a result of a recent petition 
for a local improvement on Clark Drive from Kingsway north to 14th 
Avenue, the function of this signal has been reviewed and, in order 
to discourage through traffic from using Clark Drive, a local 
residential street, it is proposed to modify the signal at Kingsway 
from a standard "fixed time" vehicle arrangement to a pedestrian 
actuated signal. The estimated cost of this modification is $1,000. 

The City Engineer recommended that the traffic signal at Clark Drive 
and Kingsway be modified to a pedestrian actuated signal and that 
the sum of $1,000 be allocated from the Traffic Control Reserve Fund 
for this work. 

On questioning, Mr. Ross advised that he was of the opinion that 
the merchants on Kingsway would not object to this change. 

RECOMMENDED that the report of the City Engineer, dated July 28, 1970, 
re the signal modification at Clark Drive and Kingsway, be adopted. 


2 . Parking Exemption Decals 

In a report dated July 29, 1970, the City Engineer advised that the 
Special Committee re Parking Exemption Decals recommends that the 
following applications for handicapped persons for parking exemption 
permits be approved: 

T.H. Flinn, #1103 - 935 Marine Drive, West Vancouver, B.C. 
A. Faulkner, 3362 East 6th Avenue, Vancouver, B.C. 
E. Lacasse, #101 - 1215 Beach Avenue, Vancouver, B.C. 

RECOMMENDED that the foregoing recommendation of the Special Committee 
re Parking Exemption Decals be adopted. 
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5. Pedestrian Bridge across Richards Street, south of 
Cordova Street. 

The Director of Legal Services reports a.s follows: 

"The Engineering Department has received an application on 
behalf of the owners from Eng & Wright, Architects, for permis- 
sion to construct a pedestrian bridge across Richards Street 
approximately 43 ft. south of Cordova Street between the old 
Eaton's building and the old Eaton's parkade on the east side 
of Richards Street. This new overpass will replace the exist- 
ing bridge which connects the same two buildings. The new 
structure will be approximately 30 ft. above the street. The 
Planning Department approved the structure in principle on 
November 24, 1972. 

Under the Encroachment By-law the annual rental is to be 50* per 
square foot or such other rent as recommended by the Supervisor 
of Property and Insurance and approved by Council. At 50<^ per 
square foot the annual rental would be $865.00, however, the 
Supervisor of Property and Insurance is of the opinion that a 
market value rent for this structure would be $3,850.00. 


At the same time the owners of the building are refurbishing 
the old Eaton's parkade. To this end the City Planning 
Department has insisted that cladding be put on three sities 
of the building and the owners have indicated a willingness 
to comply with this requirement. 

It is recommended that the City enter into an Encroachment 
Agreement with the owners of the property concerning the 
pedestrian bridge with the annual rental to be $3,850.00, such 
annual rental to be reviewed every two and one-half years 
subject to construction plans being satisfactory to the City 
Engineer, the Director of Planiting and the City Building 
Inspector. Also the owner is to be taxed on the structure as if 
it were a real property improvement. The agreement is to provide 
for a one year notice of cancellation. Otherwise the agreement is 
to be to the satisfaction of the Director of Legal Services. 

It is also recommended that the City enter into an encroachment 
agreement with the owner of the property concerning the cladding 
to be put on to the side of the old Eaton ""s parkade. Because 
the City requires this cladding, there is to be no annual charge 
under this agreement and there is to be a provision that the 
agreement cannot be cancelled by the City until the building is 
demolished. Otherwise the agreement is to be to the satisfaction 
of the Director of Legal Services. 

The City Manager RECOMMENDS that the foregoing recommendations of 
the Director of Legal Services be approved. 

6. Deletion of Section 3(13) of the Zoning 
and Development By-law No. 3575 


The Director of Planning reports as follows: 

"At the Board of Variance meeting held on February 11, 1976, an 
Appellant appealing a decision of the Director of Planning stated 
that the Director of Planning could not approve an addition to a 
use listed in Section 2 of any District Schedule which was more 
than 30% of the original floor area according to Section 3j 
Subsection 13 of the Zoning and Development By-Law No. 3575. 
The Director of Planning had approved an addition which was 57^ 
of the original floor area of a use listed in Section 2 of a 
District Schedule. 
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Clause #6 continued ; 

Section 3j Subsection 13 reads: 

' 3(13) In any case where a Development Permit has been issued 
for a use listed in Section 2 of any District Schedules 
to this By-Law the Director of Planning may authorize 
the issuance of a Development Permit for an addition 
to such development, provided that the addition complies 
in all respects with the provisions of this by-law and 
does not exceed 20% of the gross floor area of the 
building authorized by the original Development Permit.' 

Section 3^ Subsection I3 was approved in I966 at the time that 
the Technical Planning Board was still in existence. The Section 
granted the Director of Planning authority to allow an addition 
of up to 20% of the original floor area of a use listed in 
Section 2 of any District Schedule without having to have 
Development Permit Application approval from the Technical 
Planning Board. This was done to speed up the processing and 
approval of Development Permit Applications for additions to 
uses listed in Section 2 of every District Schedule. Those 
Development Permit Applications for additions which exceeded 
30% of the original floor area were then considered for approval 
by the Technical Planning Board. 

Council approved the abolition of the Technical Planning Board 
and vested the authority to approve or disapprove conditional 
uses (those listed in Section 2 of every District Schedule) in 
the Director of Planning. At the time that the Technical 
Planning Board was abolished and the Director of Planning was 
vested with the authority to approve or disapprove conditional 
uses. Section 2) Subsection 13 should also have been deleted 
thereby transferring the authority to approve additions which 
exceed 20% of the original floor area from the Technical 
Planning Board to the Director of Planning. 

RECOMMENDATION ; That Section 3, Subsection I3 of the Zoning and 
Development By-Law No. 3575 be deleted and be referred direct to 
Public Hearing after a report from the Vancouver City Planning 
Commission. " 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Director of Planning be approved. 


7. 995 West 7th Avenue - Development Permit Application 
to Construct Townhouses 


The Director of Planning reports as follows: 

"Development Permit Application No. 72022 has been filed by Peter 
Reese, Architect, for Morris Investment Limited, to construct a 
three-storey townhouse devjelopment containing 14 dwelling units 
on this CRI-I-2 zoned site (100' x 120') located on the Fairview 
Slopes at the Northeast Corner of 7th Avenue and Oak Street. 

The proposed building would be at variance to the regulations of 
Section 1 of the CRM-2 District Schedule with respect to floor 
space ratio, set-backs and height. (For detailed comparison, 
see attachment). 
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Clause #7 continued ; 

Section 3 of the CRM-2 District Schedule gives City Council the 
discretion to permit a building at variance to the regulations 
of Section 1, with Council to have due regard to the following: 

(a) The provision of private outdoor living space, daylighting, 
landscaping, the disposition of the required off-street 
parking and loading facilities, the location of the build- 
ing in relation to the site and surrounding streets and 
buildings and its overall design. 

(b) For buildings approved under these clauses only. Council 
shall determine the maximum gross floor area which^ shall 
be allowed having particular regard to the factors noted 
above. In no case, however, shall: 

(i) the maximum floor space ratio exceed 1.5 computed 
as described in Section l.G of the CRM-2 Multiple 
Dwelling District Schedule 

(ii) the height of the building exceed thirty-five feet 
(35') nor twenty-five feet (25') measured from the 
centre line level of the nearest streets directly 
southward. 


City Council on April 8, 1975 adopted interim control guidelines 
for Fairview Slopes. With respect to height, these guidelines 

included ' generally not approve any development which 

exceeds the height of 35 feet, measured vertically above a 
hypothetical line connecting the north and south property lines, 
but in no case shall the height exceed 25 feet above the south 
property line' . 

The development as proposed will be in conformity to the 35' height 
guidelines with the exception of two 10' x 10 ' towers which would be 
42 feet high. The mean height of the building would be 25' above the 
southerly property line (the height would be 30.5' to the peak of the 
building) . 

Area Planning 

The Fairview Area Planner and the Area Planning Committee recommended 
approval of this Development Permit Application. 

Urban Design Panel 

The Urban Design Panel has recommended that the design as proposed be 
approved. 

The Director of Planning recommends that this Development Permit 
Application be approved, thereby permitting the construction of a 
three-storey townhouse development containing 14 dwelling units on 
this site, subject to the following conditions: 

A. Prior to issuance of the Development Permit: 

(a) Provision and location of garbage storage and pick-up areas 
to be first approved by the Director of Planning after 

, consultation with the City Engineer and the Medical Health 
Officer. 

(b) Complete landscaping drawings detailing the number, type, 
size and location of all planting and ground cover to be 
made to the satisfaction of the Director of Planning. 
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(c) All crossings are to be approved by the City Engineer. 

(d) An undertaking is to be first submitted in writing to the 
satisfaction of the Director of Planning, indicating that all 
services including telephone, television (cable), electricity, 
etc., will be completely underground. 

(e) Revised drawings are to be first submitted clearly indicating 
to the satisfaction- of -the Director of Planning: 


(i) building grades and design elevations to be shown 

(ii) overhead clearance height for the parking area at not 
less than 7 feet minimum to be shown 

(iii) finished service access ramp and garage ramp to be 
clearly stated and that the ramp grades of not more 
than 10 percent for the first 20 feet and 12^ percent 
subsequently to be clearly shown on the drawings 

(iv) locations and details of all underground parking 
ventilators to be shown 

(v) entrance to parking garage to be widened to 20 feet 
minimum 

(vi) off-street parking space located near the ramp to meet 
the requirements of Section 12(1) (b). 

(vii) the northerly 10 feet of the site (Lots 19 and 20) to 
be first dedicated to the City for lane purposes and 
any necessary agreements to be first entered into with 
the City for use of this portion of the site so 
dedicated 


(viii) no planting is to be made on future lane allowance. 

Any street planting to be first approved by the City 
Engineer, then covered by an agreement. 


2. All 25 off-street parking spaces are to be provided including 
surfacing, screening and curbing, in accordance with the 
approved drawings and the relevant requirements of Section 12 
of the Zoning and Development By-Law, within sixty (60) days 
of the date of any use or occupancy of the proposed development 
and thereafter to be permanently maintained. 

C. All approved landscaping and treatment of the open portions of 
the site other than the off-street parking area as referred to 
in the preceding condition shall be completed in accordance 
with the approved drawings within six (6) months of the date 
of any use or occupancy of the proposed development and there- 
after to be permanently maintained. 

D. All utilities, including telephone, television (cable) and 
electricity shall be completely underground. " 


The City Manager RECOMMENDS that the recommendation of the Director of 
Planning be approved. 
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8. Neighbourhood Improvement Funds - Kitsilano 
Appropriation - Kitsilano Showboat 

The Director of Planning reports as follows: 

"After Kitsilano was approved as a Neighbourhood Improvement Program Area in 
June of 1974? subsequently. City Council approved the Concept Plan in November 
1974. At that time, $123,000 was allocated to parks and open space. The 
objective of this allocation is to provide additional park space and 
improve the existing open space. 

On January 21, 1976, a representative of the Kitsilano Showboat Committee 
approached the Kitsilano Planning Committee with a request for Neighbourhood 
Improvement Program Funds. 

Showboat, located by the Kitsilano Beach tidal pool, has long been a 
Kitsilano landmark. Operation of Showboat was once handled by the 
Kitsilano Chamber of Commerce, but has in recent years been taken over by 
a concerned group of citizens, the Kitsilano Showboat Committee. This 
Committee consists of approximately 15 persons. 

The Area Planning staff and Planning Conmittee were advised that Showboat is 
in need of some minor repairs. Specifically, the floor of the stage is warping 
and a new paint job is needed. The Parks Board has estimated that it will 
take $2,500 to provide new plywood and asbestos tile for the dance floor on 
the stage and to provide the necessary paint. The Showboat Committee has 
volunteered to do all the necessary labour. 

The Kitsilano Planning Committee and the Local Area Planner have reviewed 
this proposal and recommend approval of the request. Central Mortgage and 
Housing Corporation was also advised of and concurred in the recommendation. 

It is, therefore, RECOMMENDED that: 


City Council approve the expenditure of $2,500 (two thousand five hundred 
dollars)from the Open Space account of the Kitsilano Neighbourhood Improve- 
ment Program Budget for the purpose of providing a new dance floor and 
repainting Kitsilano Showboat. 

The funds are cost shared as follows: 


The City Manager RECOMMENDS that the recdmmendation of the Director or 
Planning be approved. 


9 . Public Information Meetings - Budget 

The Director of Planning reports as follows: 

"On September 23, 1975 City Council resolved that the guidelines 
contained in Appendix I be followed for holding Public Information 
Meetings concerned with rezonihg applications prior to a Public 
Hearing being held. It was noted when the Planning Department's 
1976 budget was being prepared that the costs incurred with holding 
these meetings should be included. 

It is anticipated that the Planning Department will sponsor 12 
Public Information Meetings dealing with rezonings during 1976. 
The budget therefore is based on sponsoring 12 meetings, and 
covers the cost of advertising, notification, room rental, staff 
overtime, and necessary equipment. 

ADVERTISEMENTS 

A display ad will be published in advance of a Public Information 
Meeting containing information on location of the proposed rezoning, 
who the applicant is, what form of development is proposed and, 
where and when the meeting will be held. 


Federal 

Provincial 

City 


$1 ,250.00 
625.00 
625.00 ." 
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! Clause #9 continued: 

I 

I 

A display ad will be placed in both the Sun and Province for two 
i days except when an area is served by a local newspaper, then the 

I display ad will be published twice in the local paper and once in 

the Sun and Province. An average display ad is 3 columns by 5 

inches and costs $l80 per day or $360 for two days (average) in 
^ a local newspaper and $650 per day in both the Sun and Province 

or $1300 for two days. The display ad will include a small map 
i of the area in question when necessary to more clearly identify 

the area. 


$1,300 X 12 = $15,600 

NOTIFICATION 

On an average 4OO letters are sent to an area at least two blocks 
in radius from the site applied to be rezoned. The cost of the 
letters, envelopes, and stamps is 10<t per letter or $40 per 400 
letters. 

$40 X 12 = $480 

ROOM RENTAL 

The School Board rents rooms to the Planning Department based on 
the following fee schedule on a four-hour use period: 

Secondary Auditorium - $80 
Elementary Auditorium - $50 

The average rental fee used in preparing this budget is $70.00 
per meeting. This is arrived at by the fact that some meetings, 
when space is available, are held in Community Centres without 
charge under a free rental agreement. 

$70 X 12 = $840 

OVERTIME 

A Planner 1 from the Zoning Division is present at the Public 
Information Meetings at approximately $12 per hour. The meetings 
usually are no longer than four hours, therefore four hours at 
$12 is $48. 

$48 X 12 = $576 

EQUIPMENT 

The Public Information Meetings are held in the community, there- 
fore equipment will be needed for presentation of material, 
(display boards, screens) as well as expenses not covered by room 
rental such as a sound system and operator, preparation of the 
room (setting and taking down chairs, display boards, etc.). The 
cost will depend upon what equipment is available at the location 
of a Public Information Meeting and what equipment we must rent. 

An average of $75 is allocated for such expenses. 


$75 X 12 = $900 


RECOMMENDATION; 


That the budget for Public Information Meetings be approved as 
detailed below, before the 1976 budget is approved. 

Advertisements $15,600 
Notification 48O 
Room Rental 8 40 

Overtime 576 

Equipment 9OO 

TOTAL $18,400." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Committee° ^l^^^mng be approved subject \o ifeview by the Budget Review 
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CONSIDERATION 


10. Merit Oil Company Ltd. Gasoline Stations - 
2403 Granville Street and 500 Kingsway 

The Director of Planning reports as follows: 

"The City Clerk has received a letter from Merit Oil Co. Ltd. (Appen- 
dix 1) requesting that their gasoline stations at 2403 Granville at 
8th Avenue and 500 Kingsway at St. George Street be permitted to 
convert to self -serve operation. 

Merit Oil Company Limited currently has 1 of the 3 or 33.3% of their 
gasoline stations in the City as self-service. If the conversion of 
these 2 gasoline stations were permitted, it would mean all 3 or 100% 
of Merit Oil Company's gasoline stations in the City would be self- 
service, exceeding City Council's limitation of 15%. 

If these conversions are allowed, 2403 Granville at 8th Avenue and 
500 Kingsway at St. George Street should be added to the list of 
permitted self -serve gasoline station locations in Schedule B of the 
License By-law controlling self service gasoline stations." 

The City Manager submits the foregoing report for the 
CONSIDERATION of the City Council. 


INFORMATION 

Retention of Additions to the Dwelling at 
11. 5808 Crown Street 


Mr. Graham B. Walker, Barrister and Solicitor, has requested to appea 
before Council as a delegation with respect to the retention of a 
roofed-over patio addition and a carport addition made to the rear of 
the above building without first obtaining the necessary permits. 

The Director of Permits and Licenses and the Director of Planning 
report as follows: 

"From Mr. Walker's submission it is evident that there is 
confusion with respect to the Building and Development 
Permits applied for and issued. The following is the chron- 
ological order of these: 

On June 26, 1974 Development Permit No. 67OI4 was issued 
to construct a 12' x 23' roofed-over patio to the rear of 
the above building. This Development Permit validated the 
existing southerly flanking side yard of 7' (12' required) 
and relaxed the rear yard to 32' (35' required). The 
plans submitted by the applicant indicated a 32' rear 
yard would be maintained. It was later determined that 
this dimension was, in fact, 23'. 

On June 27, 1974 Building Permit No. 7OI63 was issued 
for the addition. On September 4, 1974 the District 
Building Inspector reported that concrete column footings 
for the new patio had been poured prior to inspection. 
The report indicated that a rear yard of 23.' was being 
maintained in lieu of the 32' as approved by the Develop- 
ment Permit. The Inspector further reported that a car- 
port had been attached to the north side of the dwelling 
without first obtaining the necessary permits and that 
this carport also did not maintain the required side or 
rear yards. A "STOP WORK" card was given to Mrs. Rainaldi 
and she was advised not to proceed any further with the 
work. 
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The plans submitted by the applicant and forming part of 
Development Permit No. 67OI4 did not indicate the carport 
addition. 

Notification was sent to the owner advising of the deficient 
yards and on October 30, 1974, a letter was received by the 
Department of Permits and Licenses, signed by a Mrs. Olga 
Rainaldi, advising that she did not wish to proceed with the 
addition at this time and that another set of drawings 
would be submitted at a later date. As a result of this 
letter. Building Permit No. 7OI63 was cancelled. 

On May 27, 1975, an application signed by a B.A. Reid was 
made to the Board of Variance, Appeal No. 20174, for the 
retention of the carport maintaining a 6 '-6" rear yard. 

On June 4, 1975 the Board of Variance was advised that a 
10' lane allowance was required at the rear of this site. 
The appeal was then laid over for the applicant to submit 
amended drawings indicating a minimum 10' rear yard and a 
minimum 2' northerly side yard - which would provide for 
the lane allowance and maintain the same side yard as 
provided by the existing structure. 

Subsequently, on June 18, 1975, the Board of Variance 
allowed the appeal in accordance with the amended plans. 
The appeal before the Board of Variance at that time only 
referred to the carport addition and not the roofed-over 
patio addition. 

The Zoning Planner, on June 19, 1975, advised the appellant, 
Mr. B.A. Reid, by letter of the decision of the Board of 
Variance and that he was required to obtain a Development 
Permit for the carport addition. 

On April 21, 1975 a new Development Permit Application 
No. 69969 was filed by Mr. B.A. Reid, again requesting 
relaxation of the rear yard to construct the 12' x 23' 
roofed-over patio addition to the rear of the dwelling. 
The plans submitted with this Development Permit Applic- 
ation indicated a rear yard of 23' (35' required) and 
also the carport addition. The Director of Planning did 
not have the authority to approve the yard relaxations 
for the carport addition, therefore consideration of 
Development Permit Application No. 69969 was deferred 
pending the June 18, 1975 decision of the Board of 
Variance. 

Subsequently, on June 30, 1975, the Director of Planning 
refused Development Permit Application No. 69969 as it 
was considered that there was insufficient peculiarity 
of site or development to warrant the relaxation of the 
required rear yard of 35' to 23'. 

This decision of the Director of Planning was then 
appealed to the Board of Variance and on July 23, 1975 
the Board of Variance disallowed the appeal and upheld 
the decision of the Director of Planning. 

On December 5, 1975 an inspection was made of the building 
where it was found that the roofed-over patio addition 
that had been refused by both the Director of Planning and 
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Clause #11 continued : 

the Board of Variance had been constructed and, further, 
that no permits have been applied for to alter the carport 
addition in accordance with the plans approved by the Board 
of Variance. 

On December 15, 1975 a notice was sent to the owners 
requesting that the roofed-over patio addition be removed. 

The City Manager submits the foregoing report of the Director 
of Permits and Licenses and the Director of Planning to Council 
for INFORIVLATION. 

DELEGATION REQUEST: Mr. G. B. Walker 


RECOMMENDATION 


12. Public Meeting on the Rezoning of 

the C.P.R. Right-of-Way , Kitsilano Point 

The Director of Planning reports as follows: 
" BACKGROUND : 

In June, 1975, Marathon Realty applied to rezone the vacant C.P.R. Right- 
of-Way on Kitsilano Point from the existing duplex zone (RT-2) to a com- 
prehensive zone (CD-I) which would allow construction of townhouses. (Appendix 
A, for location). The proposal as put forward by Marathon consisted of 
developing a total of 31 condominium townhouse units on 9 of the 10 lots. 
The remaining lot was to be dedicated to the City for community use. 

When City Council considered this rezoning application on November 4,1975, 
it was recommended to refer this application to a public hearing with the 
following generalized conditions to be applied: 

USES: - townhouses not to exceed 3 dwelling units on 

7 of the lots and townhouses not to exceed 5 
dwelling units on two of the lots. 

- a one-storey community centre. 

FLOOR SPACE RATIO: - not to exceed 1.25 
HEIGHT: - not to exceed 3 storeys nor 30 ft. 

OFF-STREET PARKING: - one space per dwelling unit 
And also subject to the following: 

(a) Detailed scheme of development to be approved by the Director of 
Planning. 

(b) That Marathon Realty be required to pay all of the municipal share 
of undergrounding the B.C. Hydro pole line (approx. $33,000). 

(c) That one lot be dedicated to the City for a community centre. 

(d) That the City be given an easement for the sewer and 50% of the 
total sewer construction to be paid by Marathon. 

Marathon has stated that they are not agreeable to these conditions and 
that they will withdraw their rezoning application if all of the above 
conditions are attached to the CD-I zoning. Marathon has, however, 
suggested various options which they feel will be acceptable to them. These 
options were discussed recently at a public meeting. 
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PUBLIC MEETING : 

A public meeting was held February 9, 1976 to discuss the various options 
for development of the Kitsilano Point Right-of-Way, as suggested by Marathon 
Realty. These are listed in Appendix B. The 45 people at the meeting included 
property owners on either side of the right-of-way, property owners along 
Creelman Avenue, and the Kitsilano Point Planning Committee, Alderman Bowers, 
the Kitsilano Area Planner and representatives of Marathon Realty. 

The meeting indicated that residents were generally in favour of the townhouses 
proposed but were adamantly opposed to overhead wires being erected on Creelman 
Avenue. The majority of people at the meeting were in favour of Alternative B 
which would mean allowing Marathon to construct on all 10 of the lots, a total 
of 34 units and taking the value of one lot, approximately $60,000 to pay for 
the municipal share of undergrounding the wires, $33,000 and using the 
remainder for a neighbourhood project such as tree planting. 

Subsequent to the Public Meeting, a letter was received by the Kitsilano Area 
Planner from Marathon Realty requesting that the rezoning application be 
reactivated. The conditions of the rezoning were also listed. A copy of the 
letter is attached as Appendix C. 

From the Public Meeting a number of technical questions were raised with 
respect to the hydro lines. The City Engineer has provided additional 
information to the Planning Department regarding some of these queries, which 
are noted as follows: 

A. Undergrounding of B. C. Hydro pole line 

The proposed line on Creelman, whether overhead or underground, would be 
a similar size to the present line and therefore the one-third City share 
of the undergrounding cost is still estimated at $33,000. 

B. C. Hydro is now preparing plans and will soon call for bids. In 
approximately one month we expect a more accurate estimate and a written 
commitment from B. C. Hydro to bear its third of the cost. Upon receipt 
of B. C. Hydro's estimate and commitment, and approval by City Council, 
application would be made to the Provincial Government for approval of the 
project under the Power and Telephone Line Beautifi cation Fund Act. B. C. 
Hydro installation work would take four to six weeks after receipt of 
Government approval . 

B. C. Telephone work could be done concurrently with B. C. Hydro work, 
assuming a suitable easement is provided on the right-of-way by Marathon 
Realty. 

B. Sewer 

As stated in the previous report to Council (October 31, 1975) the City 
should enter into an agreement with Marathon Realty to share the cost of 
the sewer construction on a 50-50 basis, providing that Marathon Realty 
grants the City a permanent easement for a new sewer. 

From the results of the Public Meeting it may be appropriate to refer this rezoninc 
application to a Public Hearing with a revised set of conditions attached. However 
the proposed development of townhouses on all ten lots and the donation of the 
value of one lot to the community would not only change the conditions of the CD-I 
By-law, but may be sufficient to change the recommendations of the City Planning 
Department and the Vancouver City Planning Commission. 

It is, therefore, RECOMMENDED that: 

City Council consider referring the application to rezone the Kitsilano Point 
right-of-way from RT-2 to CD-I to a Public Hearing after a further report thereon 
by the City Planning Department and the Vancouver City Planning Commission on 
the proposed change of conditions to the CD-I By-law." 


The City i-lanager REC0MI4ENDS that the recommendation of the Director 
of Planning be approved. 

FOR COUNCIL ACTION SEE PAGt{^)26C- \ 


(BUILDING - 13) 


504 


2. 

Official Traffic Commission August 10, 19 70 

3. Traco Services - Request for 
Permission to Escort Funerals 

Superintendent Oliver, in a report dated July 30, 19 70, advised 
that Traco Services (1968) Ltd. has requested permission to escort 
funerals through the City. The purpose of the escort is to permit 
the cortege to move smoothly and unbroken through City traffic. 
In order to accomplish this , it is necessary to provide adequate 
traffic control at all major intersections. In speaking to the 
report. Superintendent Oliver advised that there appears to be a 
demand for this type of service and that the Police Department has 
adopted the policy that it will supply an escort when there are 
forty or more vehicles in the cortege or when congestion may occur 
in the downtown area, providing manpower and motorcycles are avail- 
able. He stated that in recent months, due to the shortage of 
manpower and machines, no service has been given with the exception 
of very large funeral processions in the downtown area. He pointed 
out that a funeral procession does not have any special privileges 
which would allow the vehicles to disobey traffic regulations. 
However, it has been the accepted practice to allow a funeral 
procession, the lead vehicle having entered the intersection on a 
green light, to continue through the intersection even though the 
light changes to red. 

Superintendent Oliver advised that, should the principle of an escort 
service be approved, the following aspects must be considered: 

(a) Members working an escort: 

(i) must have legal authority to control traffic, 
and 

(ii) should have an acceptable type of uniform, 
clearly distinct from that of the Police 
Department . 

Mr. M. Ellis, Manager of Traco Services, who was present at the 
meeting, was wearing the uniform of that Company. 

In discussing the matter the Commission did not feel that this 
escort service should be limited to forty or more vehicles in the 
cortege, but felt that this could be a general service. 

After further discussion, it was 

RECOMMENDED that a funeral escort service, satisfactory to the Chief 
Constable, be permitted to escort funerals throughout the City, with 
the personnel in an acceptable type of uniform clearly distinct from 
that of the Police Department and that the Corporation Counsel be 
requested to review the By-law to see if an amendment is necessary 
to give this type of service the legal authority required to control 
traffic when necessary at the intersections. 


4. Boundary Road and 45th Avenue: 
Central Park Swimming Pool 

In a communication dated September 10, 1969, Mr. W. Muche advised 
of the traffic problem which exists at Boundary Road, 45th and 46th 
Avenues. He stated that a danger exists to children crossing in the 
crosswalk located on Boundary Road just south of 45th Avenue, as 
cars proceed on the gravelled shoulder in order to pass automobiles 
making left hand turns at 45th Avenue. 

When considering this communication and a report of the City Engineer, 
dated April 8, 1970, on April 20, 1970, the Commission recommended 
that the City Engineer review this intersection again when the swimming 
pool is opened and report back to the Commission. 


. Cont'd. 
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MANAGER'S REPORT, February 20, 1976 (FIRE - 1) 


FIRE AND TRAFFIC MATTERS 


CONSIDERATION 


Kiosk Operation for the CoiMBunity Arts Council of Vancouver 


The City Engineer reports as follows: 

"In a letter dated November 21, 1975 (see attached), Mrs. Susan Lepage, 
President of the Community Arts Council of Vancouver, submits a proposal for use 
of a City-constructed prototype kiosk. 

HISTORY 

On February 11, 1975, when considering a report on Street Vending, City 
Council resolved, in part: 

'that three kiosks be constructed by the City and sold to vendors 
to be used as prototypes by other vendors . ' 

The three prototypes were built and to date we have sold the two 
merchandise kiosks. Since all present food vendors operate from kiosks which 
have been permitted a relaxation from City design standards, we have the food 
prototype kiosk which we agree to make available to the Arts Council. 

PRESENT STATUS 

The Community Arts Council requests the use of this kiosk as an Arts 
Information Centre for tourists and local citizens. This Centre will offer in- 
formation on artistic/cultural events throughout the City, such as supplying 
details on ticket purchases and directions to local functions. The proposed 
Centre will operate on a six-month trial basis from April 1 to October 1 this 
year and, if approved, the kiosk will be positioned in a central location on 
the Granville Mall. 

The Arts Council is principally funded by Provincial Government grants. 
Mrs. Lepage advises, however, that these funds are limited and she is requesting 
City Council assistance in one of three ways. These are: 

1) Free use and occupancy of the kiosk for the six-month trial 
period; 

2) A token rental of the kiosk for the six-month trial period; 

3) An outright grant of $2100 to cover the purchase of the kiosk. 

The Arts Council proposal is a 6-month trial project, therefore, it would 
seem appropriate to sublet the kiosk for a token rental until such time as a more 
permanent arrangement can be finalized. This course is favoured by Mrs. Lepage. 

The Director of Finance advises that there are sufficient funds available 
in the event Council wishes to approve alternative 3) which involves a grant of 
$2100. If elective 1) or 2) is chosen, the original revenue expected from sale 
of this kiosk will be deferred." 

The City Manager submits the above report of the City Engineer for 
CONSIDERATION. 


FOR CO'JN 


yNCll ACTiO« SEE PAGE(S) .5Si 
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FINANCE MATTERS 

INFORMATION 


(FINANCE - 1) 
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1 , Tender Awards 

"In accordance with Council policy, contracts for the following supplies 
were awarded by the City Manager/authorized City Officials: 

U.N. Habitat Conference Flags 

Dental Equipment 

Decorative Street Banners 

Laundry Service 

1600 Gallon Street Flusher 

Road Marking Paint 

Fork Lift Truck 

Funeral Services for Deceased Indigents 

Supply & Delivery of Waterworks Brass & Screwed Brass Fittings 

Supply & Delivery of Copper Water Tube 

Automatic Saw Tooth Grinding Machine 

Lawn Tractors and Rotary Mower Attachments 

Copies of the Details of these Tender Awards are attached. 

The City Manager submits the foregoing report for Council's ITIFDHMSTIDII.^ 


RECOMMENDATION AND CONSIDERATION 


2 . Display of Canadian Cancer Society Flags 
The City Engineer reports as follows: 

"A letter has been received from the Canadian Cancer Society pointing out 
that the month of April has been proclaimed Cancer month in Canada and requesting 
permission to fly Canadian Cancer Society flags on the City's six flag islands 
during that month. It is requested also that the cost to install and later remove 
the flags be borne by the City. 

City staff could perform the work, and the estimated cost is $500. 

I RECOMMEND that permission be given to install flags on the six flag islands, 
during the month of April 1976, and 

I submit for COUNCIL'S CONSIDERATION the request from the Canadian Cancer 
Society for a GRANT from the City to cover the costs of installing and removing the 
flags (estimate $500)." 

The City Manager RECOMMENDS approval of reconmendation and submits the request 
for a grant for Council's CONSIDERATION. 


CONSIDERATION 

f 

3. Greater Vancouver Convention and Visitor's 
Bureau - 1976 Grant Request 

The Director of Finance reports as follows: 

" The Greater Vancouver Convention and Visitors Bureau is requesting 
a civic grant of $137,000 for the 1976 fiscal year to help defray the 
costs of that part of tKeir programme related to the servicing of 
Visitors. The City has, for the past 12 years, made an annual grant 
to this organization for this purpose. 

Cont'd . . . 
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Clause #3 continued ; 

During the period 1964 through 1974 the annual ctvtc grant was 
maintained at $100,000. in 1975, however, after an appeal to Council 
by the organization, the 1975 grant was increased to $125,000._ 

Enclosed as Appendix "A" is the Bureau's 1976 grant request together 
with their substantiating data." 

The City Manager submi ts the foregoing report of the Director of Finance for 
Council's GOWSIIMJSTIDir. 


RECOMMENDATION 

4. Renovations to City Hall 

The Director of Permits and Licenses reports as follows: 

"The sum of $140,000 was provisionally Included In the 1975 Supplementary 
Capital Budget for improvements to the Printing Branch Shops and Offices and 
other renovation work required In the subground floor. As the plans for the 
Printing Branch were developed. It became apparent that the basic proposal 
was not providing for certain requirements and was not Making the best use 
of the space. Also, the funds available proved to be Insufficient to do 
everything necessary to complete renovation of the subground floor. The 
City Architect therefore decided to defer the work In the subground floor 
until all the previously approved programmes had been fully completed, and 
to submit new estimates at this time, including remaining renovation work 
required elsewhere in the building to complete the overall renovation program. 

Several alternative plans for the Printing Division were studied and a 
revised scheme adopted which best meets the requirements within the 
restricted space available. The revised scheme involves more structural and 
plumbing alterations and a more elaborate mechanical ventilation system than 
was initially proposed. The Architect prepared working drfttrings on the basis 
of the revised scheme and obtained a quotation for the work from the 
Construction Management Contractor. 

Detailed plans also were prepared for renovating the two public washrooms 
on the subground floor and two others on the third floor. Council has already 
approved funds for one of these to be altered for the use by the handicapped 
but the work was deferred until all four washrooms could be renovated at the 
same time. The revised estimates also include a minor alteration in the men's 
staff washroom on the third floor which will make it available for the 
handicapped. 

Renovation of the public corridors and private elevator lobby on the 
subground floor, already partially completed but decorated on a temporary 
basis only during the construction period, can be completed by refinishing 
the existing wooden bases and applying vinyl wall covering to the walls. The 
existing floor tiles are in good condition and need not be replaced at this 
time. 

Proposed improvements in the men's lunchroom include general redecoration 
of the walls and ceilings, improved lighting, removal of exposed ductwork and 
wiring, and new Venetian blinds. It is proposed that the existing furnishings 
and floor tiles be retained. 

Proposed improvements in the telephone exchange office include general 
redecoration of the walls and ceilings, installation of carpet, new window 
coverings. Improved lighting, mirror and a notice board, also alteration of an 
existing partition. 


Cont'd . . . 
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Clause #4 continued ; 

Previously approved minor alteration of the food storage section of the 
cafeteria kitchen, deferred pending implementation of the work on the Printing 
Branch, has been included in the Capital Estimates, which are as follows: 


- Alteration and improvements in Printing 
Offices, Shops and Vault Area $142,500 

- Alteration and renovation of four 

washrooms 16,700 

- Architects and Consultants Fees re 

above program 19,500 

- Alteration of Cafeteria storage facility 3,000 

- Improvements to men's lunchroom 3,000 

- Improvements to telephone exchange office 2,300 

- Renovation of private elevator lobby 

and public corridors 9,200 

- Miscellaneous expense, including permits 

and insurance premiums 2,300 


TOTAL $198.500 

The Director of Finance advises that funds in the amount of $119,053 
are available within the City Hall Renovations Budget, and an additional 
$79,447 would have to be provided in the 1976 Supplementary Capital Budget 
to carry out the total program of $198,500 to complete the renovations 
program in the City Hall. The original provision of $140,000 in the 1975 
Supplementary Capital Budget for the reconmended work in the subground 
floor was reduced by $20,947 due to increased costs incurred in completing 
the third floor improvements ($8,027) and renovation of all other areas 
(Phases I - III) for which the final cost exceeded the appropriations by 
$12,920. 

It is recommended: 

(a) That Cotincil approve Che foregoing proposals and estimates for 
completion of the City Hall Renovation Program. 

(b) That the necessary additional funds be provided in the 1976 
Supplementary Capital Budget. 

(C) That the quotations received from the Construction Management 

Contractor (Allan & Viner Limited) for alteration of the Printing 
and Vault Areas and the public washrooms be accepted, and the 
Director of Permits and Licenses be authorized to proceed with the 
work, on the basis of cost plus a monthly fee of $5,560 for 
managing and supervising the work, including the services of a full 
time superintendent on the site." 

The City Manager RECCftlMENDS the foregoing report of the Director of 
Permits and Licenses be approved. 


5 . Body Rub Parlour By-law 


The Director of Legal Services reports as follows: 

"I was earlier instructed to attempt to draw a by-law to give 
Council control over the operation of body rub parlours. 

Action has been delayed because there was an indication by 
the former Attorney-General that there would be legislation 
passed to ensure that local Coimcils had adequate power to 
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Clause #5 continued ; 

deal with them. After Mr. Gardom took office as the new 
Attorney-General, I enquired of him whether the new Government 
intended to enact any special legislation and was informed 
that there were no plans at present to introduce any legis- 
lative changes. I am therefore limited to using the licensing 
powers contained in the Vancouver Charter. 

I am recommending to Council that the License By-law be 
amended to include definitions of these premises and also 
add an entire new section setting out the regulations which 
must be observed. A copy of the proposed by-law* setting out 
these regulations is attached. 

In preparing these in conjunction with the Director of Permits 
and Licenses, by-laws and ordinances of several other cities, 
both Canadian and American, were considered. 

If, after studying the by-law. Council wishes to proceed to 
adopt such a by-law as presented or amended, as the case may 
be, I recommena that I be instructed to bring the by-law 
forward for formal enactment. " 

«. . 

The City Manager RECOMMENDS that the foregoing report of the 
Director of Legal Services be approved. 


FOR COUfJaL ACTIO?-; SEE Pm[S)<^^. 
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PRQEBRTY. MATTERS 

RECOMMENDATION 

1. City-Owned Portion of Lot C of $-15 
Block 240, D.L. $26 

- Situated 1$00 Block West 3rd Avenue Under 
4th Avenue ramp to Granville Bridge 
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(PROPERTIES - 1) 


The Supervisor of Property & Insurance reports as follows :- 

"The above property was leased by way of assignment to Dan MacLures' 
Taxi (1963) Ltd. for twenty years at a rental of $140.00 per month, 
plus taxes. 

The lease expires on April 30th, 1976, and the principals of 
MacLures Cab Ltd., Thomas Montgomery and Beverly W. Hall have 
requested a renewal and transfer of lessee from Dan MacLures' 
Taxi (1963) Ltd. to their name. The City Engineer has no objec- 
tion to renewal. 

The area comprises approximately 10,000 sq. ft. and has been 
improved by the lessee with a gasoline pump and blacktop. It is 
used in conjunction with the lessee's adjoining land as a taxi 
cab terminal. 

After negotiation, the lessees have agreed as follows :- 

Use - Taxi Cab Terminal 

Term - 20 years from May 1st, 1976 

Cancellation by City - on 12 month's notice at any time after the 

first five years 

Rent - For first 2h years $282.00 per month, plus l/12th annual 
taxes as if levied. 

Rental Review - Every 2h years and to be market rental value of 

40 parking places less 20% for expense. Rental 
to be charged on basis of flat rate, plus taxes. 

Liability - Lessee to hold City harmless for loss or damage caused 
by objects falling off Granville Bridge or ramps. 

Lessee to insure the City against loss caused by Fire 

Restrictions - Lessee to temporarily vacate area if required by 
the City Engineer. 

By-laws - Lessee to obey all City By-laws. 

Condition - Lessee to keep property in a clean and tidy condition 

and to restore the property to a condition satisfactory 
to the City Engineer within 90 days of the last day of 
occupancy. 

Agreement - Satisfactory to the Director of Legal Services and to 
be drawn in the names of Thomas Montgomery and Beverly 
W. Hall as requested by MacLures' Cabs Ltd. 

The Supervisor of Property & Insurance is of the opinion that the 
suggested rent is realistic. 

RECOMMENDED That this property be leased to Thomas Montgomery & 
Beverly W. Hall, subject to the foregoing condition." 

The City Manager RECOMMENDS that the foregoing Recommendation of the 
Supervisor of Property & Insurance be approved. 


2 
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Manager's Report, February 20, 1976 (PROPERTIES - 2) 


CONSIDERATION AND RECOMMKWD ATION 

2. Minaki Lodge, II38 Nelson Street 

Lease arrangements and Cost Estimates 

The Supervisor of Property and Insurance reports as follows: 

"City Council recognizing the special problems regarding relocation 
of the remaining 25 tenants in Minaki Lodge, passed the following 
motion on September 16, 1975: 

•That subject to School Board and Park Board approval. Council 
rescind its motion of June 24, 1975, with regard to Minaki 
Lodge and that the Lodge be leased to Loomis Holdings to 
continue their management until a suitable alternate is 
provided elsewhere'. 

Subsequently, School and Park Board representatives indicated their 
approval of this arrangement. 

Later, on September 23, 1975, City Council resolved that the lease 
to Loomis Holdings be reviewed in two years from September 23, 1975. 

Then on December 9, 1975, City Council after considering a report 
of the City Manager dated November 28, 1975, and after hearing a 
delegation from Loomis Holdings Ltd. recommended as follows: 

'That the Supervisor of Property and Insurance report back 
on the minimum amount required to operate this building on 
a two-year lease basis with an option to renew for a further 
one-year; not necessarily bringing the building up to By-Law 
standards ' . 


Preliminary estimates shown in the report of December 9, 1975, 
indicated the following costs: 

Mandatory repairs and maintenance 

pursuant to City By-Laws $66,700.00 
Optional repairs and maintenance 

requested by Minaki Lodge $23,000.00 

$89,700.00 


Contractors' estimates have now been received on all items required 
to bring Minaki Lodge up to minimum By-Law standards as follows: 

Fire By-Law requirements $26,048.75 
Health By-Law requirements 5,048.40 

$51,097.15 


In addition it is estimated $22,000.00 
will be required to be expended by the 
City as required for minimum necessary 

repairs and maintenance $22,000.00 

~$53, 097.1? 


The $22,000.00 estimate covers required repairs and maintenance for 
such items as : 

roof and eavetrough repairs, general carpentry, heating 
repairs, plumbing, stair elevator, chimney and bedding, 
in an amount of $10,700.00, plus an estimated sum of $11,300 
for electrical, if ordered to bring the building up to the 
Electrical By-Laws, 


i 
i 
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Manager's Report, February 20, I976 (PROPERTIES- 

Clause #2 (Cont'd) 

Attached for Council's information are copies of letter dated Novenber 
4, 1975, from the Fire Warden and memo of December 30, 1975, from the 
Health Department. 

Therefore : 

The matter of bringing the building up to minimum Fire, Health and 
Electrical By-Law standards (in light of its limited life) is placed 
before Council for its consideration and determination. 

The Comptroller of Budgets advises as follows: 

- Fire By-Law requirements to be chargeable to Account Code 447/1201 

and 

- Other mandatory By-Law requirements to be chargeable to Contingency 
Reserve. 

- All normal maintenance to be charged to Sundry Rental Account 9407/182. 

The City Manager submits the above estimates to Council for CONSIDERATION 
and RECOMMENDS approval of the following recommendations of the Supervisor 
of Property and Insurance :- 

(a) City to grant Loomis Holdings Ltd. a two-year lease of 1138 Nelson 
Street, Lot 5, Block 22, D.L. 185, from January 1, 1976, with an 
option to renew for a further one year at a monthly rental of 
$1,000.00. Lease to contain a proviso that Loomis Holdings Ltd. 
will give the City vacant possession of the premises at the end of 
the lease term or one year renewal and that Loomis Holdings Ltd. 
will be responsible for the payment of all moving costs. It is 
noted that by letter dated November 4, 1975, the School Board 
agreed to the above lease proposal. 

(b) City to grant Loomis Holdings Ltd. a lease of adjoining 1130 Nelson 
Street, Lot 4, Block 22, D.L. 185, for the same term as Minaki 
Lodge at the current monthly rental of $89.59 which is controlled 
by the Landlord and Tenant Act. This adjoining property to the 
east is required to house the administrative staff of Minaki Lodge 
so that they can be on immediate call in case of emergencies. 


INFORMATION 


3. DEMOLITIONS 


The Supervisor ol Property & Insurance reports as follows :- 

"I have received and opened quotations from various contractors 
for demolition of the structures listed below and have awarded 
the contract to the low bidders as noted :- 


Property 

2625 Yale St. 
Lot A of Lots 138 
to 155, Town of 
Hastings Suburban 
Lands 


Project 


Successful 
Bidder , 


Civic Purposes Johnston & 
(Juvenile Deten- McKinnon Demoli- 
tion Home) 


tions Ltd. 


City To 


Code No. 


$23,395.00 8477/401 


1115 Comox Street 
W.Js of 19, Blk. 22, 
D.L. 185 


Nelson. Park 
Site 


Litchfield 
Bulldozing & 
Demolition Ltd. 


$ 1,035.00 4189/ 


5519 Melbourne St. 
Lot 23, Blk. 7, 
D.L. ' s 36 & 49 


Non-Market 

Family 

Housing 


George Muys 


$ 550.00 4952/80?' 


The City Manager has confirmed the above extracts and submits the 
foregoing report of the Supervisor of PropJlrty and Insurance to 
Council for INFORMATION. . 


. . . . 4 
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RECOMENDATION 

4. Acquisition of 

2780 S.E. Marine Drive 


The Supervisor of Property & Insurance reports as follows :- 

"The above property, (2780 S.E. Marine Drive), which is 
located on the south side of S.E. Marine Drive, west of 
Jellicoe Street has been offered for sale to the City of 
Vancouver. The property abuts a City-owned lot legally 
described as East half of Block 66. 

This property comprises a large parcel, 159 feet by 381 
feet ±, having an area of approximately 1.41 acres, and 
is zoned C.D.I. The adjoining City lot has an area of 
1.38 acres, assembled with above property would provide 
a marketable industrial site of 2.79 acres. CD -1 zoning 
in this area permits Industrial development. 

Following negotiations with the owners, they are prepared 
to sell for the sum of $271,385.00 as of February 29, 1976. 

The Property Endowment Fund Board has reviewed this proposal 
and resolved that the purchase be taken to Council for 
ratification. 

RECOMMENDED that the Supervisor of Property & Insurance be 
authorized to acquire the property legally described as West 
half of Block 66, D.L. 258 & 329, for the sum of $271,385.00 
on the foregoing basis, chargeable to Code No. 4749/-." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Property & Insurance be approved. 


5. Acquisition for Non-Market Housing 
Kitsilano Area, 1^50, 1^52, IS56 
West 5th Avenue 

The Supervisor of Property and Insurance reports as follows: 

"On August 12, 1975, City Council, "In Camera", approved 
the report of the Standing Committee of Council on Housing 
and Environment dated June 25, 1975, respecting Arbutus- 
Burrard Connector Lands. This report recommended under 
Item "A", 'that it be established as a policy, the City 
acquire the necessary lands in Blocks 266 and 267, as passed 
by Council's Resolution on May 6, 1975. Because of the 
shortage of funds, purchases could not be proceeded with 
without further reports to Council.' 

It is noted that in Block 267, four privately-owned parcels 
remain to be acquired to give the City ownership of all 
RM-3A lands in this block. 

In this regard, the owner of Parcel "A" of 
Lots 5, 16 and 17, Block 267, D.L. 526, Plan 590, 1850, 
1852 and 1856 West 5th Avenue has agreed to sell her property 
to the City. This is one of the four privately owned parcels 
rpferr^r! to in the previous paragraph. 
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Clause #5 (Cont'd) 

This consolidated site containing a total of 7400 square feet 
and zoned RM-3A is composed of three parcels. The first 
parcel fronting on 5th Avenue measuring 10' X 120' provides 
access to two 62' X 50' parcels at the rear abutting the 
Railway Right-of-Way . 

The two 62' X 50' parcels are improved with three dwellings, 
a workshop and a shed, all erected in 1908. 

1850 West 5th Avenue is the principal dwelling being a 1*5 
storey, non-basement, frame structure with a main floor area 
of 1850 square feet. This improvement contains seven rooms, 
has four plumbing fixtures, a patent shingle roof, wood 
siding exterior, concrete foundation and is heated by a gas- 
fired, automatic furnace. 

1852 West 5th Avenue is a one storey, non-basement, frame 
structure with a main floor area of 48 square feet. This 
dwelling contains three rooms, has four plumbing fixtures, a 
patent shingle roof, wood siding exterior, concrete foundation, 
and is heated by a gas-fired, wall space heater. 

1856 West 5th Avenue is a one storey, non-basement, frame 
structure with a main floor area of 52 4 square feet. This 
dwelling contains four rooms, has four plumbing fixtures, a 
patent shingle roof, wood siding exterior, concrete foundation 
and is heated by a gas-fired, wall space heater. 

These three residences are in fairly good condition for age 
and type and are all currently rented to relatives of the 
owner at a total monthly rental of $400.00. 

The workshop measuring 16' X 15' contains a gas heater and 
is served with electric power. This improvement is in good 
condition. 

Condition of the small shed (14' X 8') is poor. 


Following negotiations with the owner's solicitor, he has 
advised that his client is prepared to sell for the sum of 
$109,525.00 as of February 29, 1976. This price is 
considered to be fair and equitable and representative of 
market value in the area and is endorsed by the Central 
Mortgage and Housing Corporation. It is proposed to continue 
renting these dwellings on a month-to-month basis until the 
land is required for housing development, at which time the 
dwellings will be demolished. 

RECOMMENDED that the Supervisor of Property and Insurance 
be authorized to acquire the above property for the sum of 
$109,525.00 on the foregoing basis, chargeable to Kitsilano 
Neighbourhood Improvement Program, Implementation Fund 
Account # 810/605." 


The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Property and Insurance be approved. 
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3. 

Official Traffic Commission August 10, 19 70 

Clause 4 Continued 

In a report dated July 29, 19 70, the City Engineer advised that an 
analysis of the annual attendances at the swimming pool indicates 
peak generation takes place during the month of July. The pool 
activities vary according to the summer schedule but basically 
operate during weekdays 10:00 a.m. to 12:30 p.m. and 1:00 p.m. 
to 4:45 p.m. There is some private swimming usage by clubs but these 
activities are mostly evening classes attended by older children 
and adults. The operating times indicate that the morning activities 
would not conflict with the a.m. rush hour traffic and, therefore, 
detailed observations were carried out for the evening rush hour 
only. The pedestrian movements from the pool were as follows: 


PEDESTRIANS % 

(A) Eastbound to Burnaby 20 15 

(B) Northbound to Kingsway 37 27 

(C) Westbound crossing at 46th Ave. 10 7 

(D) Westbound crossing at 45th Ave. 52 38 

(E) Westbound crossing midblock 

45th/46th Avenues 17 13 

TOTAL 136 100% 


These pedestrians were recorded during the fifteen minute period 
after the pool closed. Of these five basic movements, three involved 
crossing traffic on Boundary Road. 

(C) WESTBOUND AT 46TH AVENUE 

This location has a marked crosswalk and attracted ten 
pedestrians which are subjected to a single lane of 
traffic in each direction. No conflict or hazardous 
situations were observed. 

(D) WESTBOUND AT 4 5TH AVENUE 

At this marked crosswalk the highest percentage of 
pedestrian activity was noted and throughout the 
observation period the motorists ' behaviour toward the 
pedestrians was good and created an orderly pattern of 
pedestrian activity. 

(E) MID-BLOCK BETWEEN 45TH AND 46TH AVENUES 

There is some thirteen percent of the total pedestrians 
crossing at this location which, although not illegal, 
does produce the situation that would most likely result 
in an accident occurring. In order to deter this movement, 
a fence would seem to be needed but it is doubtful that 
this manoeuvre could be entirely prevented. 

In conclusion, the City Engineer advised that the overall conditions at 
this location do not indicate any unique situation that merits 
further traffic control. However, it is proposed that this location 
be kept under review to assess the need for further control in the 
event of a change in traffic conditions. 

The Engineer noted that his Department is currently assessing a 
suggestion from the Municipality of Burnaby for a traffic control 
signal at 49th Avenue and Boundary Road. A signal installation at 
this intersection would effect greater crossing gaps in the north- 
bound traffic flow at 45th Avenue and other locations on Boundary 
Road and may also bring about a change in travel patterns, causing 
a reduction in the use of 45th Avenue. If such a signal is to be 
recommended, it will be reported to the next meeting of the Official 
Traffic Commission. 

. . . Cont'd. 
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6. 517 Hamilton Street 

Renovations to Second Floor 

The Supervisor of Property & Insurance on the instructions of the 
Property Endowment Fund Board reports as follows 

"In 1969 the City leased the main floor of 517 Hamilton Street 
for 10 years for Social Service Department purposes. 

On May 1st, 1973, Council, "In Camera", authorized the Supervisor 
of Property and Insurance to negotiate for possible purchase of 
the property. In November 1973 City Council authorized the 
purchase of the building. Prior to the acquisition, on April 30, 
1973, Council instructed the Supervisor of Property and Insurance 
to acquire the lease of the 2nd floor (used as a hotel) to elimin- 
ate disruption of City staff on the ground floor. The lease was 
acquired and the occupants of the 2nd floor were given Notice to 
Vacate. 

The second floor has remained vacant since that time. The main 
floor was subsequently vacated by the Provincial Government. In 
September, 1975, Council approved funds for the improvement of 
the main floor to accommodate City staff, and Construction and 
Maintenance Division will shortly be in a position to proceed 
with these improvements . 

The Property Endowment Fund Board, on December 5th, 1975, in 
reviewing this property, requested that estimates be obtained on 
the cost of alterations and renovations to permit the 2nd floor 
to be operated as a hostel. The Construction and Maintenance 
Division advised that the beam system carrying the 2nd floor 
is inadequate and new beams must be installed if the 2nd floor is 
to be used again; it will be necessary to provide a secondary 
means of egress; and further that development of the 2nd floor 
at a later date would be more costly as many services for the 
second floor are in the floor/ceiling system, necessitating instal- 
lation from the first floor. 

Several alternative schemes and estimates were prepared by the 
Construction and Maintenance Division. The Property Endowment 
Fund Board examined these schemes and recommended, because of 
apparent shortage of hostel accommodations in this area, that 
the City proceed with renovations to provide 23 sleeping rooms 
at minimal standard, cost of these renovations to be $124,000.00. 
In addition to this, $11,500.00 will be required for furnishings. 
Central Mortgage and Housing Corporation have indicated that 
there should be no problem in obtaining R.R.A.P. Funds frcMti the 
Federal Government provided that the hostel is operated by the 
City of Vancouver Non-profit Corporation. 

Because of the apparent shortage of ho stel accommodations in this 
area. It is 

RECOMMENDED that approval be given for the Construction and 
Maintenance Division to proceed with plans to alter the second 
floor of 517 Hamilton Street to provide 23 sleeping rooms at 
minimal standards and that funds totalling $135,500.00 be 
provided through the Property Endowment Fund and further that 
application be made to Central Mortgage and Housing Corporation 
for funding under R.R.A.P." 


The City Manager RECOMMENDS that the foregoing recommendation be 
approved. 
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INFORMATION 

7. Tenders for Properties - Langara Lands and 
Enclave One, Champlain Heights 

I The Supervisor of Property and Insurance and the Director of Planning 
report as follows: 

"Enclave I - Champlain Heights 

Tenders for Sites One and Three in Langara and for Enclave One 
in Champlain Heights were opened at 9:30 A.M. February 9, 1976. 
No tenders were received for Enclave One Champlain Heights. 

Langara Sites 

One tender, from Nu-West Development Corporation, was received 
for the two Langara Sites. However, the information that the 
City requested be provided with offers to purchase, such as site 
lay-out, plans, elevation p perspective sketches, schedules of 
areas and calculations etc. was not submitted and the proposal 
basically is a suggestion that the guidelines set by Council and 
the conditions for this site under the CD-I zoning be changed. 

The Langara housing concepts were developed after a long process of 
work with consultants and a Citizen Committee. The Consultants' 
proposals for the family housing emphasized low height and ground 
coverage and the density recommended was 12.5 units per net acre. 
Subsequent Council actions raised these figures to 16 on Lot 1 
and 15 on Lot 3. The proposal is for 30 units per acre. 

While a development at about twice the number of units per acre 
than presently approved, might be possible within, or not 
significantly above, the floor space ratio applicable to Lots 1 
and 3, through introduction of smaller units throughout and 
lowering the proportions of the larger units, it would obviously 
result in a much more intensive development and greater numbers 
of residents than originally contemplated. 

Under the present zoning and approved conditions of development 
for these two sites, the proposal submitted by Nu-West Development 
Corporation is not acceptable. If consideration is given to 
changing the guidelines, as suggested in the submission primarily 
by increasing the number of units per acre, other developers 
would undoubtedly be interested. 

In normal situations when a call for tenders on City lands does 
not produce an acceptable bid at the time of opening the tenders, 
the lands have remained on the market and bids received by the 
Supervisor of Property and Insurance. This is a policy approved 
by Council. The above sites will be handled in this manner 
unless Council wishes to take other action." 

The City Manager submits the foregoing r epor t of the Supervisor of 
Property and Insurance and the Director of Planning tcT'ITouncil for 
INFORMATION. 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON 

HOUSING AND ENVIRONMENT 


February 5, 1976 

A meeting of the Standing Committee of Council on Housing 
and Environment was held on Thursday, February 5, 1976, at 1:30 p.m. 
in the No. 1 Committee Room, Third Floor, City Hall. 

PRESENT: Alderman Harcourt, Chairman 

Alderman Bird 
Alderman Boyce 
Alderman Cowie 
Alderman Rankin 

CLERK: J. Thomas 


RECOMMENDATIONS : 

1 . Residential Rehabilitation Assistance Program 

On December 9, 1975, Council approved a recommendation of the 
Standing Committee on Housing and Environment that representation be 
made to the Federal Government to request rehabilitation grants and 
loans be extended to owners of buildings providing hostel units 
other than non-profit organizations. 

The Chairman advised that he had received a communication dated 
January 27, 1976, from the Program Director of Neighbourhood and 
Residential Improvement, C.M.H.C., Ottawa, acknowledging Council's 
concern and stating that a number of possible methods of making loan 
monies available to private hostel and rooming house owners had been 
examined by his division but it was impossible to circumvent Section 
341 (1) (b) of the National Housing Act which limited C.M.H.C. lending 
to the owner of a family housing unit or of housing accommodation of 
the hostel or dormitory type for the purpose of assisting in the 
repair, rehabilitation, and improvement thereof where the owner is 
a non-profit corporation as defined in Section 15.1(3) and described 
in Section 15.1(2). 

The Chairman also made reference to communications in support of 
Council's decision received from Arthuif Lee, M.P. for Vancouver East, 
and Downtown Eastside Residents' Association. 

Ms. Libby Davies expressed D.E.R.A. 's concern and advised that 
many owners were in favour of upgrading their premises but could not 
afford to do so without financial assistance. Some were being 
threatened with prosecution. 

Following discussion, it was 

RECOMMENDED, 

A. THAT the Downtown Eastside Residents ' Association submit to 
the Standing Committee on Housing and Environment for 
further consideration a list of premises in the downtown 
core area suitable for rehabilitation, together with the 
number of rooms and the names and addresses of owners and 
lessees . 

FURTHER THAT pending prosecutions relating to premises on 
D.E.R.A. 's list be delayed where appropriate. 


2 . Secondary Suites Plebiscite 

; Consideration was given to the Manager's Report dated February 4, 

1976, in which the Director of Planning reported on plebiscites on 
secondary suites which, as a result of Council's instruction of 
January 17, 1975, had been carried out in sub-areas of RS-1 zones of 
Kitsilano, Cedar Cottage, and Grandview-Woodlands . Residents had been 
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asked if they were in favour of additional accommodation (one family 
dwelling unit plus one self-contained suite) . 

The results were summarized as follows: 



" Engible 

Voter 

Positive 


Voters 

Response 

Response 

Leaar LOttage i 

37 

40.54% 

73.33% 

Ledar cottage Z 

227 

42.73% 

67.37% 

Cedar Cottage 3 

176 

43.75% 

78.95% 

Cedar Cottage 4 

304 

48.03% 

64.75% 

Cedar Cottage Overall 

744 

45.03% 

69.23% 

Grandview-Wobdland 1 

529 

47.26% 

59.41% 

Grandview-Woodland 2 

265 

42.64% 

37.84% 

Grandview-Woodland 3 

484 

51.24% 

49.59% 

Grandview-Woodland Overall 

1278 

47.81% 

51.35% 

Kitsilano 1 

142 

63.38% 

46.51% 

Kitsilano 2 

141 

53.19% 

72.00% 

Kitsilano 3 

448 

63.62% 

41.22% 

Kitsilano 4 

304 

57.24% 

44.12% 

Kitsilano 5 

811 

63.13% 

33.95% 

Kitsilano 6 

176 

51.14% 

42.70% 

Kitsilano 7 

368 

63.04% 

42.92% 

Kitsilano Overall 

2390 

61.00% 

41.37%." 


The Director of Planning advised that the Planning Department 
would be reporting to the Standing Committee on Planning and 
Development with detailed recommendations for each of the three 
local areas, concerning a policy towards secondary suites. 

Following discussion, it was 

RECOMMENDED , 

A. THAT the Planning Department be instructed to explore 
rezoning to permit secondary suites in the following 
areas : 

1. all of Cedar Cottage 

2 . Area I of Grandview-Woodlands 

3. Area II of Kitsilano 

and report back to the Standing Committee on Housing and 
Environment on rezoning recommendations. 

B. THAT the Manager's Report dated February 4, 1976, be 
received . 


3. 19 34 Barclay Street 

Alderman Bird referred to the condition of a vacant house 
at 1934 Barclay Street which he had observed during a recent tour 
of the West End. 

It was, 

RECOMMENDED, 

THAT the owner of 1934 Barclay Street be requested to 
appear before the Standing Committee on Housing and 
Environment to show cause why the Committee should not 
recommend to Council that orders be issued by Council 
requiring the owners of such premises to renovate same 
under the provisions of the Standards of Maintenance 
By-law. 


Cont'd 
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INFORMATION : 


4 . Site at Second Avenue and Wallace 

The presence of representatives from Penta Housing Co-operative 
and Dunbar Village Co-operative was acknowledged and reference was 

i made to their letter dated January 28, 1976, (circulated), requesting 
a meeting to discuss land costs. The delegation was advised a meeting 

! would take place in the community on Monday, February 9, 1976, and 

I therefore, it was 


! RESOLVED, 


THAT the communication from the Penta and Dunbar Village 
Housing Co-operatives be referred to City staff for study 
and preliminary discussion. 


The meeting adjourned to reconvene "In Camera 


II 


* * * * * 
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REPORT TO COUNCIL 



STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


FEBRUARY 5, 1976 


A meeting of the Standing Committee of Council on Community 
Services was held in the No, 2 Committee Room, Third Floor, 
City Hall, on Thursday, February 5, 1976 at approximately 
3:30 P.M. 


PRESENT : 


Alderman Rankin, Chairman 
Alderman Boyce 
Alderman Marzari 
Alderman Sweeney 


ABSENT : 


Alderman Volrich 


COMMITTEE CLERK: H. Dickson 


RECOMMENDATION 

1 . Proposed Pub - 6069 West Boulevard 

The Committee had before it for consideration a memorandum dated 
19th January 1976 from the City Clerk which advised as follows: 


"On October 7, 1975 the Council instructed a pub ple- 
biscite be held in connection with the application to 
operate a pub at 6069 West Boulevard, This was con- 
firmed by resolution of Council on December 9, 1975, 

Enclosed is a communication from Mrs, C, M, Murphy (circulated) 
advising of withdrawal of their application for a pub 
at this particular location. 

In view of this information, I would recommend no 
further action be taken to proceed with this pub 
plebiscite . " 

The City Clerk, Mr, D, H, Little, appeared before the Committee 
on this matter and following brief discussion, it was 

RECOMMENDED 

THAT no further action be taken to proceed with a 
pub plebiscite on the application of Mr, and Mrs, 
D, Murphy to operate a neighbourhood pub at 6069 
West Boulevard . 


INFORMATION 

2 . Juveniles in Licensed Cabarets 

The Committee, at its meeting on 27th November 1975, resolved 

a) THAT the Committee request the Police Department 
and City Centre Youth Resources to prepare a 
joint report to the Committee on the operation 
of the Seymour Street cabaret known as Faces; 
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b) THAT the Director of Permits and Licenses, in 

consultation with the Police Department, prepare 
a report to the Community Services Committee on 
City establishments which are licensed to sell 
identification cards; such report to include what 
methods such establishments take to establish the 
true age and identify of a customer before issuing 
them with an identification card. 

The Committee had before it for consideration a Manager's report 
dated 23rd January 1976 (copy circulated) on Juveniles in Licensed 
Cabarets and a letter dated 29th December 1975 from Deputy Chief 
Constable R. B. Cray (copy circulated) which advised that the only 
record of a juvenile being found in the Faces Cabaret at 795 Sey- 
mour Street was the case of the 15-year old girl which the Committee 
had previously discussed. 

The Director of Permits & Licenses and representatives of the 
Police Department appeared before the Committee on this matter. 

The Chairman noted that when certain beer parlours consistently 
broke Liquor Administration Branch and City regulations, the Com- 
mittee recommended business licenses be suspended and Council 
supported this action. A similar approach to cabarets would be a 
much more effective and expeditious way to deal with problem 
cabarets than through the criminal process. 

A representative of the Police Department told the Committee the 
police have been finding "a lot of people under 19" in downtown 
area cabarets and that many of these cabarets are not checking 
customers for proper identification. The police spokesman, on 
the matter of false ID cards, told the Committee these are cards 
with the bearer's name, photograph, age, height, weight and 
address on them and businesses which produce them will do so for 
anyone who brings in a birth certificate. The policeman pointed 
out, however, that anyone could borrow someone else's birth 
certificate and obtain these ID cards. 

The policeman added that while these cards are not acceptable 
identification under Liquor Administration Branch regulations, 
many clubs do accept them. The Committee noted the following 
from the Manager's report dated 23rd January 1976: 

" The Liquor Administration Branch advise that all applicants for liquor 
1 icenses are informed that the only identification acceptable to them are: 

1, Valid drivers license 

2, Passport 

3, B.C. Identification card issued by the Motor Vehicle Branch 
4« Naturalization Certificate 

All the above have a photograph of the person to whom it is issued. 

The Liquor Administration Board also advise that an order was issued to all 
operators of cabarets on November 21, 1975, which reads as follows, 

•"l. That the licencee shall not permit any minor persons to 
be on the licenced premises during the hours that the 
premises are being operated as a cabaret, 

2, That adequate door control is provided and maintained during 
the time that the premises are being operated as a cabaret 
to ensure that no minor persons are permitted to enter the 
licenced establishment.'' " 


Continued on Page 3. 
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Clause No. 2 Continued 

**The instructions issued by the Liquor Administration Branch places the onus, 
of determining whether or not a person is nineteen years of age or over, 
entirely on the operator of premises licensed to sell liquor. If the 
operators of these premises fail to follow the guidelines as explained to 
them, they are faced with the possibility of having their license suspended by 
either the City or the Liquor Administration Branch. " 

The Director of Permits & Licenses advised that if customers in 
cabarets are not 19 years or older and do not have proper ID cards, 
then he could suspend their business licenses. 

During discussion of the Faces Cabaret, the Committee was told 
by the police that this club operates on weekends, opening at mid- 
night with a banquet liquor permit and customers bring their own 
liquor . 

Following discussion, it was 
RESOLVED 

THAT the Police Department be requested to file regular 
reports with the City Director of Permits & Licenses on 
licensed cabarets where juveniles are being found, and 
that the Director of Permits & Licenses then report 
this information to the Community Services Committee 
which will consider suspension of the business licenses 
of such cabarets ; 

FURTHER THAT the Director of Permits 8s Licenses report 
to the Community Services Committee on why the Faces 
Cabaret at 795 Seymour Street is permitted to operate 
in a unique manner, using banquet permits, unlike all 
other cabarets in the downtown area. 


RECOMMENDATION 

3 . Juvenile Detention Facility 

The Committee had before it for consideration the 1975 annual 
report from the Vancouver Family Court Committee (copy circulated) 
which advised that the Provincial Government's current plans tb 
use Willingdon School as a remand and assessment centre for 
juveniles have been consistently advocated by the Family Court 
Committee and that ■ pressure being exercised by those wishing to 
convert the institution to their own uses or those who do not 
want a correctional facility in their community be resisted. 

Appearing before the Committee for a general discussion on this 
matter were Mrs. Valerie Meredith, Mrs. Helen McRae and Mr. Anthony 
Mears of the Vancouver Family Court Committee and the Attorney- 
General 's delegate. Judge Harold Keenlyside, Chairman of the 
Family and Children's Court Services, with other members of Family 
and Children's Court Services team of the Attorney-General's 
Department . 

Mrs. Meredith told the Committee the Family Court Committee was 
appearing before the Community Services Committee to seek support 
from the City that a remand and assessment centre be established 
at Willingdon, that the facility was designed for such use, and 
that if it is not instituted now, it could be years before a new 
and proper juvenile detention facility is established to serve 
the Lower Mainland . 


Continued on Page 4. 
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Clause No. 3 Continued 

There ensued a wide-ranging discussion on problems at Family and 
Juvenile courts and the recommendations listed in the 1975 report of 
the Family Court Committee which are as follows: 

a) The probation staff be increased. 

b) The present one month appeal period in consent 
orders be increased to six months, 

c) The Family and Juvenile Court Judges, prosecutors, 
and administrators be independent of the Criminal 
Division . 

d) Cases be scheduled more realistically and that 
appointments for the hearing of cases be experi- 
mented with, 

e) Facilities for the comfort and convenience of 
families (particularly with regard to refreshments) 
be expanded . 

f) There be an information officer who would meet 
persons and inform them as to procedure and when 
their cases will be heard . 

g) Instead of prosecutors associated with the Criminal 
Division, there be a Child Welfare Counsel and staff 
whose ideology is consistent with "the prevention 
concept of child care" rather than the "crime- 
responsibility concept" which exists presently. 


The desire was expressed by the Family Court Committee that Judges 
and prosecutors should not be switched back and forth from Family 
and Juvenile Courts to Criminal Courts; that they should be 
assigned for at least one year to Family and Juvenile Courts. 

Concern was also expressed over the scheduling of cases and how 
persons often are required to wait half a day or more for a 
particular court case. Judge Keenlyside replied it is nearly 
impossible to determine how long cases will take, thus making 
scheduling difficult, but that he would discuss this matter with 
those directly involved. 

It was the feeling of the Committee that Family and Juvenile Courts 
do need improvement and that the concerns of the Family Court 
Committee should be forwarded to Victoria. It was also felt the 
Family Court Committee should appear more often before the Community 
Services Committee of Council . 

Following discussion, it was 

RECOMMENDED 

THAT Council endorse the use of Willingdon School as 
a remand and assessment centre for juveniles; 

FURTHER THAT a Committee be appointed by Council to 
meet with the Attorney-General in Victoria to out- 
line the Vancouver Family Court Committee's concerns 
over Family and Juvenile Courts and urge an upgrading 
of facilities and methods of operation, including a 
recommendation that Family and Juvenile Court Judges, 
prosecutors and administrators be independent of the 
Criminal Division and be assigned to Family and Juvenile 
court work for a period of at least one year. 


The meeting adjourned at approximately 4:40 P.M. 

FOR COUNCIL ACTION SEE PAGE(S) 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 

February 5, 19 76 


A meeting of the Standing Committee of Council on Planning and 
Development was held in the No. 1 Committee Room, Third Floor, City 
Hall, on Thursday, February 5, 1976 at approximately 3.35 p.m. 


PRESENT: Alderman Bowers, Chairman 

Alderman Bird 
Alderman Cowie 
Alderman Kennedy 

ABSENT: Alderman Harcourt 

CLERK: M. L. Cross 


INFORi^lATION 

1. Annual Review of the Planning Department's Work Program . 

The Committee agreed to defer consideration of this item to a 
later meeting when there would be sufficient time for a presentation 
by the Department and for discussion Tuesday, February 17, 1976 at 
2.00 p.m. was suggested. 

RESOLVED 

That this item be deferred for consideration by the 
Committee on February 17, 1976. 


RECOMMENDATION 

2 . Harbour Park Developer Proposal: Progress Report . 

The Committee considered a report dated January 23, 19 76 which 
the City Manager submitted to the Committee for Information. In the 
report the Director of Planning describes the development: 

PROJECT DESCRIPTION 

Two towers, 11 and 12 storeys, terraced backwards on the northeast facade, are 
proposed. These are linked by a 5- storey "V" structure. All floors above the 
ground floor (level 118 , Georgia Street level) are now for residential use 
solely. This provides approximately 240 apartments with an average floor area 
of 1200 square feet, ranging from 850 square feet to 2,000 square feet. Various 
amenities are provided, also on these levels, for the residents. 

No commercial office component is now being considered for this development at 
any level . 

The Georgia Street level ground floor includes a large plaza plus the majority 
of the retail /commercial space; the remainder of the retail /commercial use is 
to be located along the northern (waterfront) face of the building at the 
waterfront walk grade (level 101). An east/west right-of-way has been provided 
behind (south of) this lower retail/coiranercial space. Parking for 270 vehicles 
plus loading and unloading, and garbage pick-up facilities, are provided at the 
same level (101). Above this parking area, a mezzanine level (109) has been 
introduced (from the southern boundary of the structure to the right-of-way) 
to provide parking for approximately 180 vehicles. (Total parking 270 plus 
180 = 450.) 
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official Traffic Commission 


August 10, 1970 


Clause 4 Continued 

The City Engineer recommends no further action with respect to 
pedestrian crossings at Boundary Road and 45th Avenue. 

It was 

RECOMMENDED that the report of the City Engineer dated July 29, 19 70, 
be adopted and that Mr. Muche be sent a copy of this report. 


5 . Pedestrian and Bus Route Streets 

Alderman Linnell advised she had written to Bremen as she understood 
that in that City certain streets were set aside for pedestrian 
movement only and others for the movement of traffic and in particular, 
certain tram and bus route streets. 

In a reply to this enquiry, dated April 9, 1970, Dr. Brenning of the 
Traffic Association of Bremen, enclosed a map of the centre of the 
town indicating which streets are at the disposal of the pedestrian. 
However, the trams and some of the buses are still operating on the 
pedestrian streets. 

In speaking to this matter, Mr. Ross advised that the geographical 
layout and street arrangement of Bremen was different to that of the 
City of Vancouver and would lend itself more easily to such an 
arrangement. He stated further that in the Transit Operation Study, 
along with other matters, exclusive transit streets are under 
consideration. 

It was 

RECOMMENDED that the letter from Dr. Brenning dated April 9, 19 70, be 
received and be referred to the City Engineer and B.C. Hydro for 
inclusion in the joint Transit Operation Study. 


6 . Noise Control 

At the last meeting, the Commission again considered Mr. R.C. Thomson's 
request for a regulation on trucking and noise on City streets during 
the late evening and early morning hours. The Commission also considered 
a report of the City Engineer dated June 3rd wherein it was recommended 
Mr. Thomson be notified that control of excess noise in the evenings 
by the prohibition of truck traffic is not considered practical and 
that enforcement of the existing noise abatement by-law is an 
effective way of achieving this end. This recommendation was adopted 
and a copy of the City Engineer's report was forwarded to Mr. Thomson. 

At that meeting, on the suggestion of Commissioner Ryan, the Commission 
agreed to write to Toronto with respect to their use of a noise 
" me as ur emen t de vi ce " . 

Under date of July 20, 19 70, the Metropolitan Toronto Clerk forwarded 
a copy of the Metropolitan Corporation's Anti-Noise By-law No. 835, 
together with a copy of By-law No. 179 amending same. He also 
enclosed a copy of a report of the Commissioner of Traffic to the 
Metropolitan Transportation Committee dated June 7th, and the report 
of Mr. A.P.G. Joy, Metropolitan Solicitor, to the Legislation and 
Planning Committee dated March 17, 1969, in which certain problems 
of enforcement of the By-law are dealt with. 


Cont'd. 
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SUMMARY OF USES 

Of the 420,000 sq. ft. allowable floor area, approximately 350,000 (85%) will 
be for residential and associated purposes. The remainder will be for retail/ 
commercial use located on the main ground floor level (the Georgia Street level) 
with some on the waterfront walk level. 


PARKING 

Of the approximate 450 vehicle spaces provided, it is anticipated that about 
300 must be assigned to satisfy residential requirements. An additional 65 
spaces will serve the retail /commercial space, thus allowing approximately 85 
spaces for visitors. 


Mr. J. Shumiatcher, Architect, pointed out to the Committee the 
changes that had been made to the original proposal. 

The City Engineer reported that a central circulation facility 
was proposed connecting the Stanley Park Zoo along the Burrard water- 
front to the ferry terminal, Gastown, Chinatown and False Creek. Such 
a facility has been recommended in the Marathon proposals for Burrard 
Inlet, in the Burrard Inlat Waterfron t Committee r^cj)mmendati onB and 
by the Bureau of Transit. The developer was requested to provide for 
such a facility; the alignment of which to be to the satisfaction of the 
Director of Planning and the City Engineer. The present design 
indicates that a streetcar facility could not be provided due to the 
curvature proposed. 

In answer to a query as to why the park design wasn't proceeding 
at tne same time, Mr. L. Foster, . Director of Planning, Park Board 
advised that they required advance . funding for a consultant to get 
seriously into the design question. Preliminary design work has been 
done by Park Board staff. The total design is beyond existing staff 
resources and an amount of $15,000 - 20,000 would be required to 
retain an outside consultant. Mr. Michael Egan of the Planning 
Department advised that a completed design and fixed alignment of 
the shoreline is required as soon as possible in order to carry out 
negotiations with the National Harbours . Board . 

With respect to the transit . facility . through the development 
Mr. Shumiatcher advised that he had .. envisaged, a. " small scale soft 
tire" proposal. He stated that if it was going to be a vehicle on 
tracks it would need an exclusive right-of-way as the developers would 
not want it to go through the buildings. Mr. Egan advised that the 
Bureau of Transit had indicated they would prefer an exclusive right 
of way. Messrs. Curtis and Egan indicated the proposed development 
could contain a shared facility as long as the alignment is straight. 
This would require a tube 16' high x 25' wide x 460' long through 
the buildings. 

The Committee urged the developers; and. staff to continue dis- 
cussions to resolve the matter. 

The Committee also agreed that the Social- Planning Department 
need not carry out an examination of social amenity requirements. 

Mr. C. S. Fleming, Director . of . Legal Services advised that the 
matter of the lease agreement was progressing well. The Committee 
requested a progress report on the lease agreement be presented to 
the Committee. 


3 


336 


Report to Council 

Standing Committee on Planning and Development 

February 5, 1976 Page 3 


Clause No. 2 Continued . 

Mr. L. E, Ryan, City Manager stated that the City is requiring 
an irrevocable letter of credit rather than a performance bond. 
Financial competence has been shown by the developers. 

RECOMMENDED 

A. THAT the progress report. of the City Manager dated 
January 23, 1976 be received. 

B. THAT the Superintendent- of Parks prepare a report 
for the Committee as soon as possible outlining a 
proposal for the design process including what 
existing staff resources are available, a program 
and the budget required if an outside consultant is 
retained. 

C. THAT an examination of the social amenity requirements 
of the development not be pursued by the Social Planning 
Department. 

D. THAT the Director of Legal. Services prepare a progress 
report for the Committee. on the status Of the lease 
agreement. 

(Alderman Kennedy wished to. be. recorded as opposed. to 
Recommendation C) . 


3. Second and Sasamat - Scheme of Development . 

The Committee had before it a report dated January 22, 1976 
which the City Manager submitted to the Committee for Consideration. 

Mr. R. Youngberg, Associate Director, Area Planning, advised 
that Council on December 16, 1975. approved the following recommendations 
of the Committee dated December 4th; 

"A) That the Director of Planning be instructed to 

apply for rezoning of the area to CD-I with uses 
being single family housing, at RS-1 density; with 
the layout and design of the housing to be to the 
satisfaction of the Director of Planning. 

B) That in the interim, the Director of Planning 

recommend an appropriate number of units that could 
be fitted on the site, taking into account the 
developer's requested number of units; to be reported 
to Council prior to the public hearing." 


The rezoning application cannot be completed until Council has 
determined the density for the development. Two options are 
proposed by the Director of Planning: 

(1) A density of six and four units for the southerly and northerly sites respectively 

OR 

(2) A density of seven and five units for the southerly and northerly sites based 
on the principle of some units of housing being closely spaced together 

to maximize usable open space and preservation of views through the project. 

In both options, the Floor Space Ratio would not exceed F.S.R. 0.6 and a height 
limit of two storeys plus a cellar or one storey plus a basement. On selection 
of one of the above two options, the Director of Planning will be able to complete 
the application for rezoning and submit such applicatjon direct to Public Hwlng 
together with a report from the' Vancouver" city" planning ConimTsaiioiv,''' 
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Clause i-Jo. 3 Continued . 

Messrs. I Goldenberg and M. Cropper, developers, Mr. B. Downs, 
Architect and Mr. Clement, representing the property owners of the 
area were present for the discussion. 

With the aid of a model, Messrs. Goldenberg and Downs indicated 
to the Committee how the development is cut down into the slope 
thus protecting the view corridor of the neighbours. Mr. Downs stated 
that the houses would contain approximately 2,000 sq. ft. and if some 
consideration could be given to allowing basements rather than cellars, 
the bulk of the building could be kept down. 

After discussion, the Committee 

RECOMMENDED 

A. THAT a density of seven and five units for the southerly 
and northerly sites respectively be endorsed with the 
floor space ratio not to exceed 0.6 and a height limit 
of two storeys plus basement, the developer to take 
into consideration the maximization of usable open 
space and preservation of views throughout the project. 

B. THAT the Director of Planning be instructed to complete 
the rezoning application and refer direct to a 

Public Hearing. 


INFORiyiATION 

4 . Status of Rezoning Applications . 

The Committee considered the monthly . status of rezoning 
applications as of January 29, 1976 submitted by the Director of 
Planning . 

After discussion, the Committee 

RESOLVED 

THAT the monthly status report of rezoning applications 
be received. 


b. Cedar Cottage - N.I. P. - Dedication of City-Owned Lots for 
Walkway Between Lord Selkirk School & Brewers Parks 


The Committee considered a report of the City Manager dated 
January 23, 1976 (copy circulated) in which the Director of Planning 
recomraends that four vacant city-owned lots on Commercial Street be 
dedicated as street allowance for a walkway between Lord Selkirk 
School and Brewers Park and the City issue the local improvement 
petition for curb and pavement on Commercial Street between East 
22nd Avenue and Kingsway. 

The City Manager recommended that the four lots be charged 
to N.I. P. in accordance with normal City practice. 

Mr. D. Sinclair, Cedar Cottage Area Planner, distributed project 
cost estimates (copy circulated). He indicated that if the four lots 
were dedicated as street allowance, the $62,500.00 would be a non- 
shareable capital grant to N.I. P. thus making the City's share 
$895,000.00 rather than $832,500.00. 
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Clause No. 5 Continued . 

After discussion the Committee 
RECOMiyiENDED 

THAT an amount of $62,500 for the purchase of Lots 52 to 
55, South part of Block 12 and one foot Block 14, D.L. 352 
for a walkway between Lord Selkirk School and Brewers Park 
be charged to the Cedar Cottage Neighbourhood Improvement 
Program. 


The meeting adjourned at approximately 5:50 p.m. 


************* 
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STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 



FEBRUARY 11, 1976 

A meeting of the Standing Committee of Council on Community 
Services was held on Wednesday, February 11, 1976, at 2:00 p.m. 
at the Carnegie Library, Main and Hastings Streets. 


PRESENT: 


ABSENT : 


Alderman Rankin, Chairman 
Alderman Boyce 
Alderman Marzari 
Alderman Sweeney 

Alderman Volrich 


ALSO 
PRESENT: 


Alderman Harcourt 

Mrs. May Brown, Parks Board Chairman 
Mr. D. Bell-Irving, Representing 
Vancouver Community College and 
the Library Board. 


INFORMATION AND RECOMMENDATION : 


1. Carnegie Library - Use of and Financing Renovations to 

Carnegie Library 

Representatives of the Downtown Eastside Residents' Association, 
Parks Board, Heritage Advisory Committee, Vancouver Community College, 
Library Board, and other community organizations were present to 
discuss the public use of this building with the Committee and the 
financing for renovations to this structure. 

The Chairman of the Committee reviewed briefly the history of the 
building since 1901 when land for the building was donated to the 
City by the Freemason's Society and $50,000 in capital was given 
to the City as a gift from Andrew Carnegie for construction of a 
public library. It was noted the building has always been used as 
a public building. 

It was also noted that on June_ 5y_ 1973 Cou^^ 
principle renovation costs of $697,500 to use the building as a 
city health and welfare branch. Plans for such use, however, were 
droppped when the Provincial Government took over the administration 
of welfare. 

Council on May 27, 1975, approved in principle a proposal put 
forward by D.E.R.A. for community use of the building. D.E.R.A. 
since then had applied for a one-third grant from the Community 
Recreation Facilities Fund. The Chairman also noted that in 
response to Council's call for proposals late last year for the 
use of the building, some proposals for commercial use were 
received. 

The Chairman stressed it has always been the feeling of the 
Community Services Committee that this building should be used 
as a public facility. Members of the Committee and Alderman 
Harcourt reiterated their earlier statements that the building 
should be opened for public use. 

Architect Mr. Barry Downs advised the Committee that, at 
the request of D.E.R.A., he studied the building and on April 30, 
1975 advised D.E.R.A. that basic essential renovations which 
would bring the building up to By-law standards would total $558,000 
including the installation of an elevator. 
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He told the Committee this cost would now be approximately 
$600,000 or more. 

It was noted that the Provincial Government, in response to 
D.E.R.A.'s request for a one-third grant from the Community 
Recreation Facilities Fund, requires firm commitment from the 
City that it has definitely allocated funds in its 1976 Budget 
for the renovations, before the Provincial Government can approve 
this one-third grant. 

i The Committee was advised by the Chairman of the Parks Board, 

[ there is apparently a waiting list of projects for grants from 

I the Community Recreation Facilities Fund and there is some uncertainty 

as to the status of this fund which is presently under review by the 

new Provincial Government. 

In response to a query from the Committee, architect Mr. Barry 
j Downs replied that renovation work can be done in stages with the 
first stage, including new roof and all mechanical work, (electrical, 
plumbing and heating) costing $150,000 to $200,000. 

! However, the Committee was urged by Mr. L. Killam that it 

! would be cheaper to do the entire renovation work at once; that 
staged projects have a history of increasing costs. 

Mr. Bruce Ericksen of D.E.R.A., noting the building was built 
I with funds donated to the City expressly for the purpose of building 

a public library, stated his organization feels the City has an 
i obligation to retain the building for public use. He stressed the 
, downtown eastside has a serious lack and dire need for a public 
i recreation facility and added the Residents' Association does not 
I care who runs the facility as long as it is open to the general 

public. 

i D.E.R.A. has already met with representatives of the Parks 

I Board, Library Board, Vancouver Community College, and other 
i organizations and joint use of the building has been discussed by 
i these groups. A suggestion was made that the City's Social 
j Planning Department should examine the building, meet with the 
various organizations and determine space requirements, advise 
of programmes and operating budgets and report to Council on the 
1 joint operation of the Carnegie Library by these organizations 
as a community centre. 

i Following discussion, it was 

i 

I RESOLVED 

i 

! THAT whereas the Carnegie Library is a historic site, 

I the history going back to the turn of the century, and' 

whereas the land it is situated on was a gift from the 
Freemasons and the building was constructed with $50,000 
which was a gift from Andrew Carnegie, therefore the 
Community Services Committee reiterate its position that 
the Carnegie Library be used for community purposes in 
the widest possible sense; 

1 

and it was, 
RECOMMENDED 

A. THAT Council appropriate $650,000.00 in the 1976 Supplementary 
Capital Budget for renovations to Carnegie Library for 
community use; 

B. THAT Council request a grant of one-third of the renovation 
costs from the Provincial Government; 
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C. THAT Council request the Social Planning Department to 
meet with the Parks Board, Library Board, Vancouver 
Community College, Downtown Eastside Residents' 
Association, and other interested community organizations 
to study the types of programmes, and budgets for such 
programmes which could be operated by these organizations 
at the Carnegie Library, and prepare a proposal for the 
overall operation of the building as a community centre 
facility. 


The meeting adjourned at approximately 3:30 p.m. 
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STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 



February 12, 1976 


A meeting of the Standing Committee of Coimcil on 
Finance and Administration was held in the No. 2 Committee 
Room, third floor. City Hall on Thursday, February 12, 1976 
at approximately 1:30 p.m. 

PRESENT ! Alderman Volrich, Chairman 

Alderman Bowers 
Alderman Kennedy 
Alderman Marzari, 
Alderman Sweeney 


ALSO PRESENT ; 

COMMITTEE 
CLERK: 


Alderman Boyce 
G. Barden 


RECOMMENDATION 


1. Preliminary Report on the 1976 
Revenue Budget Estimates 

The Committee had for consideration a Manager's report 
dated February 9, 1976 (copy circulated) in which the Director 
of Finance gives a prel iminary report on the 1976 rev enue 
budget estimates. The preliminary estimates indicate "a budget 
deficit of $13,619,^13 and a projected increase of 14.75;*^ 
in general property taxes. This budget estimate is before 
the budget review process and confirmation of the amount of 
the Provincial Government grant. 

The Director of Finance reported that the biggest question 
mark in drawing up the budget is the amount of the Provincial 
Government grant. Another area of concern is wage settlements 
being finalized after the time the budget must be set. The 
Chairman stated that some work is being done in t his area by 
U.B.C.M. so that wage settlements are finalized by the 
beginning of the year. 

The Committee discussed the Federal guidelines and 
suggested that the budget be drawn up on the assumption that 
the Provincial Government grant will be increased by 10^ and 
therefore the Committee should set a target of keeping budget 
increases to a level which would ensure no more than a lO'fo 
increase in taxes. 

It was suggested that this amount of paring could not 
be achieved in the budget review process and would have to be 
done at the Committee level. 

The Provincial Government should be made aware of the 
need for this additional money as some of the budget expendi- 
tures are uncontrollable. 


Following further discussion it was 
RECOMMENDED 


A. THAT a target be set "to'Timit thel]197^^ 

increase to I0';ri3ased_ on the as sijmpt ion " oT^a ' 
10^' increase in the revenues r e ceived Trom~ the 
ProvinciaT" Government"; ■ 
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Clause #1 continued ; 

B. THAT a personal appeal for a ,105^ increase in 
Provincial revenues be made by the Mayor, 
Chairman of the Finance Committee and the 
Director of Finance to the new Provincial 
Ministers of Finance and Municipal Affairs 
as soon as possible. 

C. THAT the City Manager and Director of Finance 
be instructed to meet with Department Heads 
and Boards to review the 1976 Revenue Budget 
Estimates as submitted, in consultation with 
the Chairman of the Finance Committee, and 

(i) to make such reductions in the basic 

operating budget estimates as necessary 
so that the budgets, as adjusted, provide 
only funds required to maintain current 
standards of service as approved by Council; 

(ii) to eliminate all requests for increases in 
standards of service from the supplemental 
budget estimates, allowing only those items 
considered essential to meet increased volumes 
of work or items which would clearly increase 
the operating efficiency of the Department or 
Board; 

(iii) report all adjustments made to the budget 

during reviews to the Standing Committee on 
Finance and Administration; 

D. THAT the Manager's report dated February 9, 1976 
be received for information. 


INFORMATION 


2 . Five-Year Plan Plebiscite 

The Committee was questioned by the City Clerk as to 
whether or not there would be a five-year plan plebiscite 
included in the election this year. 

The Committee felt it would be premature to make a 
decision at this time and no action was taken by the Committee. 


RECOMMENDATION 


3. Fire Fighting Services in 
British Columbia 


The Committee had for consideration a Manager's report 
dated February 11, 1976 (copy circulated) in connection with 
a Summary of a report prepared by Dr. H. L. Keenleyside for 
the Provincial Government on fire fighting services in British 
Columbia. 

The Summary was prepared by U.B.C.M. and they requested 
comments from all U.B.C.M. members on the effects which the 
report's recommendations might have on local government opera- 
tions and finances. It is intended that a U.B.C.M. brief 
will be developed and submitted to the Provincial Government 
early in 1976 and any comments and opinions on any aspect of 
the report will be considered in preparation of that brief. 
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Clause #3 continued: 


On February 10, 1976 City Council approved the Finance 
Committee's recommendations that the City Manager prepare a 
brief report to the Committee on items pertinent to the City 
of Vancouver and that the brief be presented as a separate 
report to the Provincial Government with a copy to U.B.C.M. 

The Manager's report indicates which recommendations 
the City of Vancouver is prepared to support, which are not 
applicable to the City of Vancouver and comments on those 
recommendations the City is in disagreement with. 

It was noted that the Manager's comments on recommendation 
No. 19 deals_ only_ with the second hal_f of that recommendation 
and the report should be amended to make this clear. 

Following discussion it was 

RECOMMENDED 

THAT the Manager's report dated February 11, 1976 
be approved as a basis for the submission to the 
Provincial Government with the above amendment, 
copies to be sent to U.B.C.M. 


The meeting adjourned at approximately 2:50 p.m., 
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Official Traffic Commission August 10 ^ 19 70 

Clause 6 Continued 

The Chairman pointed out that the Vancouver City Council on July 
28, 19 70, adopted a motion submitted by Alderman Bird which provided 
for the appointment of a Sub-Committee to study the various measures 
adopted in other jurisdictions to control noise and to recommend 
to the General Purposes Committee any necessary amendments to By-law 
No. 2513, being "a By-law for the Abatement and Control of Noise in 
the City of Vancouver" and By-law No. 4338, being "a By-law for the 
Abatement and Control of Objectionable Noises Emanating from Motor 
Vehicles in the City of Vancouver" . This motion instructed the 
City Engineer to prepare relative technical material for the 
consideration of the S ub- Commit tee . 

The Commission was informed that Mr. John Mulberry of the Law 
Department, and the City Engineer's Department, had files containing 
relevant information on noise control. 

It was 

RECOMMENDED that the information received from Toronto under date 
of July 20, 1970, and the information on hand with the Law Department 
and the City Engineer's Department, be forwarded to the Sub-Committee 
of the Standing Committee on General Purposes to facilitate its study. 


7 . Parking Prohibitions: Kitsilano Area 

Mr. Ross advised that under the City Engineer's authority, it is 
proposed to place parking prohibitions on all curbed streets that 
are 27' wide between Burrard and Trafalgar from Cornwall to 4th 
Avenue. He pointed out that it is becoming more difficult, due to 
the density of traffic and the narrow width of the streets, for the 
Fire Department to manoeuvre on these streets. 

It was 

RECOMMENDED the oral report submitted by Mr. Ross of the Engineering 
Department be approved. 


8. Vancouver Traffic and Safety Council Sign: 
North End of Burrard Bridge 

Mr. Plaskett advised that in 1948 the Official Traffic Commission 
and City Council approved the installation of a neon sign at the 
north end of Burrard Bridge, which was used to display traffic 
safety hints. He further advised that it is becoming increasingly 
difficult to obtain suitable displays and the cost of maintenance 
is becoming prohibitive. He suggested that the Commission consider 
recommending to Council the removal of this sign. 

RECOMMENDED that the Vancouver Traffic and Safety Council sign at 
the north end of Burrard Bridge be removed. 

9. Accident Report: Vancouver 
City Police Department 

Alderman Linnell brought to the attention of the Commission the 
monthly accident report which is supplied by the Vancouver Police 
Department. Superintendent Oliver reported that the death figure 
is one higher than at this time last year and he discussed the 
matters of failing to give the right-of-way, following too closely 
and excessive speed. He advised of the methods by which the 
Traffic Branch is handling these problems. 

It was 

RECOMMENDED that the oral report submitted by Superintendent Oliver 
with respect to traffic problems and the accident picture be received. 
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February 12, 1976 

A meeting of the Standing Committee of Council on Planning 
and Development was held in the No. 1 Committee Room, third floor. 
City Hall on Thursday, February 12, 1976 at approximately 3:35 p.m. 

PRESENT : Alderman Bowers , Chairman 

Alderman Cowie 
Alderman Harcourt 
Alderman Kennedy 

ABSENT ; Alderman Bird (Leave of Absence) 

ALSO PRESENT ; Alderman Boyce 

C0I4MITTEE 

CLERK: M. Cross 


INFORMATION 


1. Rezoning Application - South Side' 
of West 37th Avenue- 


Mr. Martin ZlotniK appeared before the Committee and submitted 
a letter dated February 12, 1976 addressed to the attention of 
Mr. Spaxman, Director of Planning (copy circulated). Mr. Zlotnik 
requested a- six- month' s deferment of the Public Hearing set for 
February 19> 197 6 so that- the planning issues of the area could 
be considered and discussions held with residents of the area. 

The Chairman advised Mr. Zlotnik that it was his understanding 
that he was coming to the Committee to request that his application 
be withdrawn. The Committee would not be able to make a decision 
with respect to adjournment and . suggested Mr » Zlotnik either proceed 
with the Public Hearing or withdraw his application. 

Mr. Zlotnik advised- that he would -proceed with the Public 
Hearing. 

RESOLVED 

THAT Mr. Zlotnik' s letter dated February 12, 1976 be 
received and officials notified that the Public Hearing 
would proceed. 


RECOMMENDATION 


2 . x-Kalay - Request for a Site in Champlain Heights 

The Committee had .before it a report dated February 4, 1976 
which the City Manager submitted for consideration. In the report 
the Director of Planning outlined the request of the X-Kalay Founda- 
tion Society for Site No, 9 in Areas E and F, Champlain Heights, for 
housing 75-80 persons in a complex comprising of: 

- An administrative building providing offices, gymnasium 
and communal -dining . and kitchen . facilities . 

- Three group ..housing .units for 45 persons (no kitchen 
facilities) . 

- Ten conventional units, two to -three -bedrooms , self-contained 
units (30-35 persons) . 

Cont'd . . . 
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Clause #2 continued ; 

Messrs. D. Berner and J. Hurst of X-Kalay and Mr. G. Massey, 
Architect, were present. 

Mr. R. Youngberg, Associate Director, Area -Planning, outlined 
the history of the Society's attempts to obtain .a site in Champlain 
Heights. He advised that with the decision to construct a Marine 
Drive-Boundary Road bypass of the South Slopes, a review of the uses 
and types of housing to be located below South-East Marine Drive 
will have to be carried out. 

Mr. Hurst advised that the drop at the south end of the property 
would provide a natural barrier to the truck route. 

In the report ,. the Director of Planning advises that if the 
proposal of X-Kalay is approved in principle, it should be subject to: 

(a) price or lease- agreed upon by the City. Recommendations 

with respect to -the terms should be the subject of a further 
report from the Director of Finance, after negotiations with 
X-Kalay. 
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(b) X-Kalay making a- rezoning application and obtaining 

same. In this regard, X-Kalay would -be well advised to 
have meetings. in the community to discuss their proposals, 
and to take into account the views and concerns of the 
local residents. 


(c) X-Kalay obtaining a development periait. 

(d) X-Kalay entering into an agreement with the City so that 
the land reverts back to the City if development does not 
commence within two years from the daie Council should 
approve the- release of the sub jeet-- property. The agreement 
on this matter would be drawn up by the Director of Legal 
Services . 


The Director of Finance noted that X-Kalay should not be offered 
the land until the proposed uses for . enclaves - 10 and 11 to the east 
of the site have been decided. 


After . discussion . the Committee 


RECOMMENDED 

A. THAT the proposal of the X-Kalay -Foundation Society 
be approved.. in principle subject to the conditions 
set out in the report of the City Manager dated 
February 4, 1976. 

B. THAT prior- to -making . a rezoning application, the 
X-Kalay - Foundation Society hold -discussions/meetings 
with the Baptist Theological .College and the residents 
of the area. 

(Alderman Kennedy .wished to be recorded as opposed.) 


FOR COUNCIL AQION SEE ?AGE(S) fiiZ 
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STANDING COMMITTEE OF COUNCIL 
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HEI 


February 17, 1976 


A meeting of the Standing Committee of Council on Planning 
and Development was held in the Kitsilano Planning Office, 
2384 West 4th Avenue on Tuesday, February 17, 1976 at approximately 
5:05 p.m. 


PRESENT; 


ABSENT : 


ALSO PRESENT: 


Alderman Bowers, Chairman 
Alderman Cowie 
Alderman Harcourt 
Alderman Kennedy 

Alderman Bird (Leave of Absence) 

Alderman Boyce 


COMMITTEE 
CLERK: 


M. Cross 


PKCOMMENDATION AND CONSIDERATION 


1. Kitsilano Area Planning Programme - Point Grey Road 
Property Acquisition Programme & Development Issues 

The Committee considered a report of the City Manager dated 
February 6, 1976 (copy circulated) in which the Director of Planning 
recommends the adoption of a set of policies for this area. 

Ms. J. Hlavach, Kitsilano Area Planner, advised that in 
October, 1975 Council approved in principle a number of policies 
to guide property acquisition and private developmejit on the north 
side of Point Grey Road. The policies have been modified as a result 
of discussions with the residents, the Park Board and the Vancouver 
City Planning Commission: 

Policy #1 - That the long term acquisition of all property 

on the north side of Point Grey Road be the City of Vancouver's 

policy (Balsam to Alma) . 

Policy #2 - Property should be considered for acquisition 
on the basis of opportunity and availability anywhere on 
the north side of Point Grey Road. 

Policy #3 - A degree of emphasis, when more than one 
opportunity for purchase exists, should be placed on 
acquiring lands abutting street ends, and between Balsam 
and Trafalgar. 

Policy #4 - The beach area should remain in its current 
"natural" condition. 

Policy #5 - The Engineering Department be instructed to 
report back to Council on the development and maintenance 
of these street ends as mini-parks, in a manner that will 
improve their usability. 

Policy #5a - The Engineering Department be instructed to 
report back to Council on improved signage and delineation 
of access points and on improvement of the access points 
(stairs, hand-rails, etc.) (including an additional access 
point at pioneer Park) . 
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Clause #1 continued ; 

Policy #6 - The Director of Legal Services be instructed to 
prepare an amendment to the Zoning and Development By-law 
(No. 3575) that would require all designs for retaining walls 
to be approved by the Director of Planning who would give 
regard to location, extension from existing cliff face, 
materials, landscaping, texture, etc. and the City Engineer, 
who would give regard to structural adequacy and safety. In 
no case, however, may seawalls be constructed to extend the 
existing land form at the top of the cliff. 

Policy #7 - No construction or building be permitted at the 
base of the cliff. 

Policy #8 - The Director of Legal Services be instructed to 
prepare a CD-I zoning schedule for the area that would 
establish a rear building line as indicated in Appendix I. 

Policy #9 - Purpose designed apartments and townhouses not 
De permitted on the north side of Point Grey Road. 

Policy #10 - Ground level decks be permitted beyond the 
northerly building line that is established, but in no case 
shall they overhang the cliffs edge. 

Policy #11 - No side yard relaxations be granted for new 
developments . 

With respect to Policies #1, 2 and 3, Ms. Hlavach advised 
that rather than purchase on the basis of priority areas, property 
would be purchased on the basis of willing seller, preferably on 
lands abutting street ends and land between Balsam and Trafalgar 
Streets. It was suggested that perhaps parks could be developed 
at street ends and locations where the City has- already acquired 
property thereby creating a variety of houses- and parks along Point 
Grey Road, enabling some of the houses to be preserved. Commissioner 
May Brown, Chairman of the Park Board, advised that the Board would 
like an opportunity to develop parks in an imaginative and innovative 
way such as this. Also- discussed was the possibility of transfer of 
development rights from the north side of Point Grey Road to the 
south side, enabling higher density development, and thereby pro- 
viding monies for the acquisition of property on the south side. 


Members of the audience requested that Policy #2 specifically , 
state that property would not' be expropriated. 

Ms. Hlavach advised that the following two policies considered 
in September , 1975 had been deleted: 

- Clearance of land should only occur where large assemblies 
have occurred. It may be preferred that until the majority 
of the land is acquired it should not be- cleared. 

- Demolition of the existing houses- should not occur until 
the housing situation in Vancouver eases. 

The Coit^ittee felt that the disposition of the acquired property 
and buildings should be left to the discretion of the Park Board and 
there should be a policy statement to that e-f feet. 

In Policy #6, the Committee agreed to change the word "seawall" 
to '•■retaining V7all" and "existing land form" to "previous land form". 

A lengthy discussion with members- of the- audience ensued^ with 
respect to Policy #8; • establishing a rear- building line by utilizing 
a CD-I zoning schedule The CD-I zoning would be based on the existing 
RS-2 and RT-2 - regulations - and the following: 

(a) the rear yard requirement and building line as indicated 
on the map to be: attached to the CD-I zoning schedule. 
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(b) the regulation of retaining walls as far as design and 
structural safety is concerned. 

(c) permissible parking of vehicles in the front. yard as 
long as a- landscaped area, satisfactory to the Director 
of Planning, is provided. 

(d) permissible to move on the site an existing multiple- 
conversion dwelling to the rear building line. 

It is also recommended that no townhouses - or purpose designed 
apartments be permitted . 

Commissioner Brown indicated that the Park Board is opposed to 
the location of the rear building line in the 3500 Block Point Grey 
Road as this is the area where the most change will occur. If the 
proposed building line is endorsed, all the houses will expand their 
dwellings back to the rear and possibly double their size. This would 
also increase property values in terms of what the Park Board would 
have to purchase .- The CD-I zoning schedule should freeze the location 
of homes that are there now. The Chairman stated that in most cases 
the proposed building line would reduce the area in which people could 
build; he suggested a re-thinking of the line in the 3500 Block. 

The amended policies read as follows: 

Policy #1 - That the long term acquisition of all property 

on the north side of Point Grey Road be the City of Vancouver's 

policy (Balsam to Alma) . 

Policy #2 - Property should be considered for acquisition 

only on the basis- of opportunity and availability anywhere 

on the north sideof Point Grey Road, and not by expropriation. 

Policy #3 - A degree of emphasis, when more than one opportunity 
for purchase^ exists > - should be placed on acquiring lands- abutting 
street ends , and between Balsam- and Trafalgar . 

Policy #4 - The beach area- should remain in its current "natural" 
condition. 

Policy #5 - The Engineering Department be instructed to report 
back to Council on the development and maintenance of these- street 
ends as mini-parks, in a manner- thati- will- improve their usability. 

Policy #5a - The Engineering Department be instructed to report 
back to Council on improved signage and delineation of access 
points and on improvement of the access- points (stairs, hand— rails, 
etc.) (including an additional access point at Pioneer Park). 

Policy #6 - The Director of Legal Services- be instructed to 
prepare an amendment to the Zoning and Development By-law 
(No. 3575) that would require all designs for retaining walls 
to be approved by the Director of Planning who would give regard 
to location, extension from existing cliff face, materials, 
landscaping, texture-, etc. and the City Engineer, who would give 
regard to structural adequacy and safety. In no case, however, 
may retaining walls -be constructed to extend the previous land 
form at the top of the cliff. 

Policy #7 - No construction or building be permitted at the 
base of the ^ cliff. 
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Policy #8 - The Director of Legal Services be instructed to 
prepare a CD-I zoning schedule for the area that would establish 
a rear building line. 


Policy #9 - Purpose • designed apartments and townhouses not be 
permitted on the north side of Point Grey Road. 

Policy #10 - Ground level decks be permitted beyond the northerly 
building line that is established, but in no case shall they 
overhang the cliffs edge. 

Policy #11 - No side yard relaxations be granted for new 
developments . 

Policy #12 - Decision with respect to the use of acquired sites 
and buildings on the north side-of Point Grey Road shall be left 
to the discretion of the Park Board. 


RECOMMENDED 

A. THAT Policies#2^ 3, 4, 5, 5a, 6, 7, 9, 10 and 11/ as 
amended, , be endorsed; 

B. THAT Policy #8, as amended, be endorsed in principle; 
and the Park Board and the Director of Planning recommend 
to the Director of Legal Services -an alteration of the 
proposed rear building line in the 3500 Block West Point 
Grey Road. 


Tie votes • resulted- with respect to Policies #1 and 12 and the 
following is put forward for the CONSIDERATION of Council: 

THAT Policies #1; and 12 be endorsed. 

(Aldermen Bowers - and Cowie were opposed to Policy #1 and 
Aldermen Harcourt and Kennedy were opposed to Policy #12). 


The meeting adjourned at approximately 7:25 p.m. 


*************** 
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TRIiUTED MONDAY 


PART REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING & DEVELOPIVIENT 



February 12, 1976 


A meeting of the Standing Committee of Council on Planning 
and Development was held in the No. 1 Committee Room, third floor, 


on Thursday, February 

12, 1976 

at approximately 3:35 p.m. 

PRESENT: 

Alderman 

Bowers , Chairman 


Alderman 

Cowie 


Alderman 

Harcourt 


Alderman 

Kennedy 

ABSENT : 

Alderman 

Bird (Leave of Absence) 

ALSO PRESENT: 

Alderman 

Boyce 

COMMITTEE CLERK: 

M. Cross 



INFORMATION 


1. Annual Review of the Planning Department's 
Work Programme 

The Committee commenced consideration of the above on Thursday, 
February 12, 1976 but due to lack of time, reconvened to continue 
discussion at 2:00 p.m. on Tuesday, February 17, 1976 with Aid. Bowers, 
Cowie and Kennedy present,, as well as Aid. Boyce and Volrich. 


The Committee considered a report dated January 28, 1976 which 
the City Manager submitted for consideration (copy circulated) 
forwarding a copy of the report entitled "Annual Review 1975/76, 
January, 1976" prepared by the Planning Department (on file in the 
City Clerk's office). 

During the second portion of the meeting, the Committee also 
considered a report dated February 12, 1976 (copy circulated) in 
which the City Manager submitted comments - of the City Engineer for 
the information of the Committee and recommended that the items 
raised by the City Engineer be referred back to the City Manager 
for review with the affected Departments. 

Mr. R. Spaxman advised that this was the Department's third 
annual review and was intended to present an evaluation of the 
Department's performance in 1975 as well as the new goals for 1976. 
A number of items which deserve to be highlighted as major accon^lish- 
ments are: 

I 

- In keeping with the department's goal to assist in the 
long term development of the city by developing com- 
prehensive policies; plans were- prepared and approved 
by Council for the Downtown Area > West End, Kitsilano 
and Design guidelines were approved for Central Broadway. 

- The comprehensive zoning schedules- for the above areas 
are designed to provide for increasing flexibility of 
action. To accomplish this, a new administrative structure 
was established providing for a Development Permit Board. 

- To assist overall policy planning, an interdepartmental 
Plan Review Committee was established; Through this 
action the increased possibility of plans reflecting the 
needs of a broad range of interests is noted with enthusiasm. 
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- The Department continued to fulfill its goal of replanning 
and upgrading areas of the City requiring physical improve- 
ment through the continuation of Local Area Planning and 
Neighbourhood Improvement Programs in Kitsilano, Cedar 
Cottage and Fairview and the initiation of new programs in 
the Downtown Eastside, Mt. Pleasant- and Grandview Woodlands. 

- The Department was pleased to receive the Park and Tilford 
Design award, the Heritage Canada National Award and special 
mention in the Vincent Massey award for" design excellence in 
the Gastown Area.' 

A brief breakdown of the Department organization, number of staff, 
work programmes, percentage of Departmental budget of $1,947,000 etc. 
is as follows: 

Administration - two persons; 5% of the budget; 

Area Planning - seventeen persons; responsible for Neighbourhood 
Improvement Programmes, Local Area Planning, monitoring other 
areas, current projects; 13%% of the budget; 

Central Area Planning - thirteen persons; responsible for Central 
Area Planning, zoning and development control as well as detailed 
studies in the Central Area; 18% of the budget; 

Over al l Planning - eleven persons; responsible for policy planning 
and research, planning in the Regional Context, Overall City 
Planning; 13% of the budget; 

Special Services - ten persons; responsible for Urban Design and 
and Special Projects, job control; 13% of the budget; 

Staff Services - eighteen persons; responsible for graphic and 
stenographic services, budget control; 15%% of the budget; 

Zoning - eighteen persons; responsible for processing of develop- 
ment permit ' subdivision and strata title applications> Board of 
Variance ,and development control; 22% of the budget. 


Mr. T. Droettboom, Planner III, Overall Planning Division, advised 
that the major task for the Policy Planning group is to prepare a 
comprehensive overall policy plan. The Plan Review Committee which 
reviews background papers on various issues, prepared by various affected 
Departments, was established to guide the development of overall City 
planning policies. A preliminary compilation of existing policies was 
prepared for information. Informal "discussion sessions" have been he Id 
with Council on population, housing and employment, to give them'a 
clearer understanding of issues facing the City. 

After discussion at the Plan Review - Committee , other background 
policies (i.e. finance, commercial and industrial land uses, recreation 
and leisure, environmental management, municipal servicing, community 
social services, transportation, issues -of public safety) will be 
presented to Council. 

Tne Research and Information Group of the Overall Planning 

Division provides services to the public. Council, the Planning and 

other City Departments. Four issues- of the- "Quarterly Review" were 

published detailing the socio-economic characteristics of local areas 
in tne City and major trends affecting the City. 
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The Division provides assistance to non-market housing sponsors 
and participates with the G.V.R.D. Technical Planning Committee, 
inter-governmental housing comraittees, and the Airport Planning 
Coiiuaittee. 

Mr. R. Youngberg, Associate Director, Area Planning, advised that 
the primary function of the Area Planning Division is to administer 
local area planning programmes with priority being given to those areas 
undergoing social and physical change. Local Area Planning Programs 
were carried out in Kitsilano, Fairview, Cedar Cottage and were 
commenced in Grandview-Woodlands and the Downtown East Side. The 
division monitored projects in other priority areas such as Mount 
Pleasant, Riley Park> Marpole and Hastings. Neighbourhood Improve- 
ment Programmes are underway in Kitsilano, Cedar Cottage, Mount 
Pleasant ana tne Downtown East Side; Area studies have been carried 
out for Champlain- Heights and the Fraser River. 

In 197 6 the Division hopes to complete the planning stage in 
Fairview Slopes and in Kitsilano carry on implementation of N.I. P. 
In Grandview Woodland, the local area planning program will be 
formalized, a plan for apartment zoning will be prepared and portions 
of the area designated for N.I. P. funding subject to being able to 
provide some support staff for the Area Planner. 

It is anticipated that a plan for the Downtown Eastside will 
be completed by sumrarer and implementation of most of the projects 
by the end of 1976. 

In Mount Pleasant, a policy plan will be prepared and priorities 
set for I'J.I.P. projects. 

In Cedar Cottage, Neighbourhood Improvement Programs will be 
implemented and plans prepared for the commercial and industrial 
areas . 

The Division will monitor areas that have no planning services 
at tne moment and continue to review Neighbourhood Improvement 
Programmes . / 

At tais point the Committee discussed participation by Aldermen 
in each of the local areas and it was suggested that the liaison 
raemjjer of Council for each local area attempt to work more closely 
in 197 6 with the planner and the citizen's committees. 

It was also suggested that the Planning Department arrange a 
work shop in the near future and invite representatives of the 
citizen's committees to get together with members of Council to 
discuss the successes and failures of local area planning programs. 

Mr. D. Hickley, Assistant Director, Central Area advised that 
the Division had completed revised zoning for Downtown, West End 
and Central Broadway and instituted new development control 
procedures within the Central Area i^e; establishment of the 
Development Permit Board. One-quarter of staff time in the Division 
is taken up reviewing development proposals. 

A zoning by-law is being prepared for the Burrard Inlet 
Waterfront. False Creek Area Development Plans are being prepared 
for Area 10 (B.C. Central Credit Union), Phase 2 of Area 6, and 
Area 9 (Granville Island) . 

The Division is -working on West End parking policy, Chinatown 
parking guidelines i.e. appearance of parking lots, and a central 
area transit plan including the ferry terminal, in consultation with 
Engineering and other agencies. 
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The Urban Design section is working on guidelines for Robson 
Square (in conjunction with the architects) Burrard Inlet Waterfront, 
West End and Central Broadway. 

The Division is preparing a report on open spaces Downtown. Rather 
than a study of mini parks east of Denman Street, ' beautif ication ' of 
Denman is being considered. 

Detailed area studies are being carried out for Areas 1, 3, 4 & 5 
in False Creek, Robson Street, Chinatown and Yale town. 

The Housing Planner will develop a Central Area housing policy 
and guidelines for downtown living. 

Mr. A. Floyd, Group Leader, Development Permit Group, advised that 
tne Zoning Division consists of three groups: 

Zoning and Administration - process rezoning applications 
(55 in 1975 - 67% over 1974) administrative and secretarial 
services to the Board of Variance (464 appeals processed) 
commence comprehensive review and updating of zoning and 
subdivision by-laws, working with consultants on preparation 
of Information booklets for developers and the general 
public. 

Subdivision - process subdivision and strata title applications 
(161 and 57 respectively in 1975) . The processing time for 
these applications has considerably improved and they are 
now processed within three weeks. 

Development Permit - process development permit applications 
(272 outright and 1554 conditional in 1975). The develop- 
ment permit process has been improved and the complaints have 
diminished. 

Discussion centred on the function of the Development Permit 
Board. Mr. Spaxman advised that the process is working but it is 
more cumbersome and requires a lot of staff time. No real contentious 
issues have emerged as yet and no developments nave had to be 
referred to Council. Applicants still have the appeal process through 
tne Board of Variance if their application is turned down. 

With respect to rezoning applications, discussion centred on 
whether there should be a Public Hearing to approve the principle of 
a development and to inform residents of an area and obtain community 
response, prior to developers going to great expense and then having 
their development turned down. Mr. Spaxman advised that when a 
rezoning application is received it is added to the monthly status 
report wnich goes to Committee. If Council . wishes , when the develop- 
ment is reported to tnem for referral : to Public Hearing, the 
development could first be considered at a public meeting in the area, 
and after community response is known, referred to Public Hearing. 

Mr. A. D. Geach, Assistant Director, Special Services, advised 
that this Division was established to provide planning services on 
special projects that arise and need immediate response i.e. 
Strathcona Rehabilitation Committee, Britannia Community Services 
Centre and Langara Land Disposal. The Division, in consultation 
with the Sign Industry and other Departments, prepared a new Sign- 
By-law and developed a procedure for evaluating applications for 
super graphics and wall murals. 

The heritage programme, service to Urban Design Panel and 
budgeting system and job scheduling are included in the Division as 
well as Staff Services - the stenographic and graphics sections. 
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Official Traffic Commission August 10 , 1970 

10. Shrubbery Encroachment: West Side 
Macdonald Street, Lane South of 
3rd Avenue 


At the last meeting of the Official Traffic Commission, Alderman 
Linnell advised of a communication from Mrs. V. Smith, dated June 
16th wherein she complained about the height of the hedge which 
protruded into the City street allowance and, in her opinion, was 
a vision restriction to a driver's egress from the lane behind 
2804 West 3rd Avenue. This communcation was referred to the City 
Engineer for report to this meeting of the Commission. 

In a report dated July 30, 19 70, the City Engineer advised that the 
subject matter falls into two separate aspects which are: 

(a) The growth on private property 

(b) The growth on the City boulevard 

In the first aspect, there is no regulation controlling growth of 
shrubs or hedges on private property since the controlling section 
of the Zoning and Development By-law was repealed on November 12, 
1958. The reasons for the removal of the control was inequitable 
application, no demonstrated benefits to safety, and experience 
showing that drivers tended to be less cautious at "open" inter- 
sections . 

In the second aspect, removal of encroaching boulevard growths 
can be carried out either by the abutting property owner or City 
forces. However, under Council policy of July 7, 1960, this is 
only done when "their removal is necessary in the interests of 
public safety". 

The investigation of the complaint by the Traffic Division, 
therefore, was conducted under the application of the second aspect, 
since the shrubbery does encroach onto the west boulevard of 
Macdonald Street and the Lane South of 3rd Avenue. In both cases 
the encroachment is approximately two feet, with the shrubbery being 
about seven feet high in the lane and four feet high on the boulevard. 
In the lane the encroachment comes close to the travelled portion and, 
since it has grown somewhat since our review of November last year, 
would be subject to the attention of the City's district foreman. 

A vehicle exiting from the lane is required (by law) to stop before 
entering the street. In this case, a vehicle having stopped, and 
then proceeding, has a clear view to the north along Macdonald 
Street before the front of the car arrives at the curb alignment. 
As the hedge does not encroach upon the sidewalk there is no 
obstruction to pedestrian traffic. In view of this and the fact 
that there is no known history of any problems other than the points 
made by Mrs. Smith, no action can be taken "in the interest of public 
safety" . 

The City Engineer recommended that Mrs. Smith receive a copy of this 
report , together with a copy of the 19 58 report. 

Discussion followed on Alderman Linnell 's suggestion of considering 
an amendment to the Zoning and Development By-law to include re- 
strictions on the heights of hedges on lanes at corner properties. 
However, Mr. Ross pointed out that the matter of the height of hedges 
was included in the Zoning By-law at one time but was deleted about 
1963 because of the difficulty in enforcing the height restriction. 

After considerable discussion, it was 

RECOMMENDED that the City Engineer be requested to seek the co- 
operation of the owner to have the hedge, which is on this private 
property, clipped. 

The meeting adjourned at approximately 4:30 p.m. 

***** FOR ADOPT'O?" 5E^ nXv:'%) Ala. 3_ 
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Clause #1 Continued . 

Messrs. W. H. Curtis and K. Dobell advised that the document 
establishes the responsibilities and objectives of the Planning 
Department for 19 76 and thus affects other departments involved in 
similar responsibilities; they are concerned that there is an overlapping 
of responsibilities and duplication of staff time between departments. 

Mr. Dobell pointed out some Engineering Department concerns with 
respect to duplication of mapping procedures-f and studies related to 
parking policies in the Downtown, Chinatown and West End; transport- 
ation planning; comments on physical improvements to streets/ and 
other studies. 

The Manager suggested that the issues raised by the City 
Engineer be referred to him for review by the affected departments. 

Mr. Spaxman advised that in order to improve the communication 
between departments, the City Manager has established a Plan Review 
Committee where the dialogue with respect to departmental functions 
should be carried out. Mr. Egan, Director of Social Planning, 
advised that currently there is a sharing of responsibilities 
between his Department and the Planning Department. 

With respect to a query about discretionary authority, Mr. 
Spaxman advised that it was good to have the discretion as far as 
enabling innovation and creativity in designs , but he felt one 
individual should not have to be responsible — it should be done 
publicly so that a decision can be questioned. If the Development 
Permit Board is successful, he recommends its authority be extended 
across the whole City. 

After further discussion, the Committee 


RESOLVED: 

A. THAT the Director of Planning and his staff be 
commended for their presentation and that the 
report of the City Manager - dated January 28th, 
1976 be received. 

B. THAT the issues raised by the City Engineer con- 
tained in the report of the City Manager dated 
February 12th, 1976 be referred to the City 
Manager for review with the affected Departments. 
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A Special Meeting of the Council of the City of Vancouver 
was held on Thursday, February 26, 1976, in the Auditorium, 
Templeton Secondary School, for the purpose of holding a Public 
Hearing to amend the Zoning and Development By-law. 

PRESENT: Mayor Phillips (for Item 2) 

Aldermen Bird, Bowers, Boyce , Cowie , 
Harcourt, Kennedy, Marzari, 
Rankin, Sweeney and Volrich 

CLERK TO THE COUNCIL: Mrs M. Kinsella. 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Bird, 

THAT the Council resolve itself into Committee of the Whole, 
Deputy Mayor Cowie in the Chair, to consider proposed amendments 
to the Zoning and Development By-law. 

- CARRIED UNANIMOUSLY 


1. Area generally bounded by Semlin Drive, 
Wall Street, Nanaimo Street and the lane 
North of Hastings Street, excluding that 
area bounded by Nanaimo Street, Franklin 
Street, Templeton Street and Pandora Street . 

An application has been submitted by the Director of 
Planning to re-zone the area generally bounded by Semlin Drive, 
Wall Street, Nanaimo Street and the lane North of Hastings Street, 
excluding that area bounded by Nanaimo Street, Franklin Street, 
Templeton Street and Pandora Street, from (RM-3) Multiple Dwelling 
District to (RM-3A) Multiple Dwelling District. 

The Director of Planning and the Vancouver City Planning 
Commission approved the application. 

The Director of Planning reviewed the application for the 
information of Council Members. 

The following delegations spoke to this item . 

Mr. Kalmyk spoke in favour of high-rise development in 
the area and, therefore, he supported the application. 

The following spoke against the proposed application: 

Mr . Taylor , Mr . Barber . 

Mr. D. Laalo, on behalf of the Grandview Tenants' Assoc- 
iation, while in favour of the rezoning application, felt that steps 
should be taken to ensure provision of rental accommodation in the 
area. He also indicated there is a need for additional recreational 
amenities for the residents of the area. 

MOVED by Aid. Rankin 

THAT the re-zoning application be approved. 

- CARRIED UNANIMOUSLY 
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At this point in the proceedings. Mayor 
Phillips arrived and assumed the Chair. 


2. Easterly 3 acres of North 8.5 acres 
of Lot A, Section 45, T.H.S.L. 
Southwest Corner of Grandview Highway 
and Slocan Street. 


An application has been received from Dr. G. Visentin, on 
behalf of the Italian Folk Society of British Columbia, to re-zone 
the Southwest Corner of Grandview Highway and Slocan Street, Easterly 
3 acres of North 8.5 acres of Lot A, Section 45, T.H.S.L., from 
(RS-1) One-Family Dwelling District to a (CD-I) Comprehensive 
Development District. The CD-I By-Law would restrict the form 
of development as follows: 


1. Uses : Cultural and Recreational 

Centre consisting of a hall, 
library, classrooma, nursery, 
trattoria, kitchen, health 
club, dressing rooms, care- 
taker apartment and custom- 
arily ancillary uses, 
Bocce lanes 

Off-street parking and loading, 

2. Floor Space Ratio : The floor space ratio shall not 

exceed a gross floor space 
ratio of 0,30, 

3. Height : The height of the building shall 

not exceed one-storey plus 
cellar nor 35 feet measured from 
the average building grade of 
Slocan Street as determined by 
the City Building Inspector, 


4. Off-street Parking : 129 off-street parking spaces 

shall be provided, 

5. Off-street Loading : Shall be provided in accordance 

with Section 13 of the Zoning 
and Development By-Law, 

The application was approved by the Director of Planning and 
the Vancouver City Planning Commission. 

The Director of Planning briefly reviewed the application for 
the information of Council. 

Dr. G. Visentin, representing the applicant, explained that 
the proposed Community Centre represents the effort of the entire 
Italian community, and is supported by the Italian Consul in 
Vancouver . 


Mr. Legge submitted a petition signed by 643 residents of the 
area adjacent to the proposed Community Centre, opposing the re- 
zoning application. Mr, Legge stated that the Centre could generate 
considerable additional traffic in the area and could also result 
in disturbance of the peace of the neighbourhood. He also stated 
that the Centre was located away from the centre of the Italian 
community in the City. 
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Easterly 3 acres of North 8.5 acres 
of Lot A, Section 45, T.H.S.L., 
Southwest Corner of Grandview Highway 
and Slocan Street. (Cont ' d) 

The following addressed Council in favour of the development 
and requested Council approve the re-zoning application. 

Mr. Camino, 

Mr . Tom Bresciani , 

Mr, Spartano, 

Mr. Colombo, 

Mr. Gary Lauk, M.L.A. Vancouver Centre 

Mr. Gerino, 

Mr. P. Borden, 

Mr. S. Albanese, 

Mr. Rutlick, 

Mr. Howie Slocan, 

Mr. R. Vullagio. 

The following residents of the area spoke against the proposal; 
they consider that the community is already well-served with 
recreational facilities as there are now two Community Centres in 
the area and, therefore, a third is not needed. They also 
expressed concern over the possible traffic problems which would 
arise from this development and the possible disturbance of the 
neighbourhood in the evening hours. 

Mr. D. Hamilton, 
Mr. N. Mcpherson, 
Mrs .Arlen , 
Mr. L. Sander, 


MOVED by Aid. Volrich 

THAT the re-zoning application be approved, subject to the 
conditions recommended by the Director of Planning. 

- CARRIED UNANIMOUSLY 

MOVED by Aid . Har court 

THAT the Committee of the Whole rise and report. 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Harcourt 

THAT the report of the Committee of the Whole be adopted and 
the Director of Legal Services be instructed to prepare and bring 
in the necessary amendments to the Zoning and Development By-law. 

- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 9.10 p.m. 


The foregoing are Minutes of the Special Council Meeting (Public 
Hearing) of February 26, 1976, adopted on March 9, 1976. 



'--CITY CLERK 


CITY OF VANCOUVER 


SPECIAL COUNCIL - MARCH 9, 1976 


A Special Meeting of the Council of the City of Vancouver was 
held on Tuesday, March 9, 19 76, in the Council Chamber at approxim- 
ately 2:00 p.m. 


PRESENT ; Mayor Phillips 

Aldermen Bird, Bowers, Boyce , Cowie , 
Har court, Kennedy, Marzari, Rankin, 
Sweeney and Volrich 

CLERK TO THE COUNCIL: D.H. Little 


Local Improvements by Petition and on the Initiative 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Rankin, 

THAT this Council resolve itself into a Court of Revision 
for the purpose of hearing complaints against the proposed 
assessments or the accuracy of frontage measurements, or any 
other complaint which persons interested may desire to make and 
which is by law cognizable by the Court, Mayor Phillips in the 
Chair. 

- CARRIED UNANIMOUSLY 

COURT OF REVISION 

Concrete Sidewalks , Pavements and Curbs and Street Lighting 
by Petition 

Water Street Beautif ication Surface Project 

The Court noted a schedule for concrete sidewalks, pavements, 
curbs and street lighting by petition, which was submitted 
by the Collector of Taxes. Five projects listed were in the general 
area, Cambie Street and 49th Avenue. 

The Court also received from the Collector of Taxes notification 
of a project submitted on the initiative regarding "Water Street 
Beautif ication Surface Project." This project was undertaken under 
Schedule #506 (3) "Special Grounds" by Council November 5, 1974. 

There was no one present who wished to address the Court on 
the matter and it was, therefore, 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Rankin, 

THAT the petition projects and the initiative project as 
submitted by the Collector of Taxes be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Volrich, 

THAT the Court of Revision rise and report. 

- CARRIED UNANIMOUSLY 

COUNCIL 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Volrich, 

THAT the report of the Court of Revision be received. 

- CARRIED UNANIMOUSLY 


cont ' d. . . 


Special Council (Court of Revision) March 9, 1976 


Local Improvements - Subsequent Procedure 

Council considered the following report of the City Manager 
concerning the subsequent procedure of the projects before the 
Court of Revision this day: 

"The City Engineer reports as follows: 

Projects for Sidewalks, Pavement and Curbs, and Special 
Street Lighting, by Petition, have been advanced under the 
provisions of the Local Improvement Procedure By-law and will 
come before a Court of Revision on 9 March, 1976. 

These projects are identified as Items 1 to 5 on the 
Collector of Taxes' Schedule 435. The works are related to the 
Langara Lands and the petitions were signed by the City Clerk 
on behalf of the City as owner. 

I RECOMMEND, subject to the proceedings of the Court of 
Revision and Council, that the projects 'by Petition' Items 1 
to 5 in Schedule 435, by undertaken. 

NOTE: The Water Street Beautif ication - Surface Project will 
come before this same Court of Revision. Subject to the 
proceedings of the Court, no subsequent action by Council is 
required beyond receiving the report of the Court of Revision. 

The City Manager RECOMMENDS approval of the above report 
of the City Engineer." 


MOVED by Aid. Rankin, 
SECONDED by Aid. Har court, 

THAT the foregoing recommendation of the City Manager 
be approved. 

- CARRIED UNANIMOUSLY 
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The Council adjourned at approximately 2:05 p.m. 


The foregoing are Minutes of the Special Council Meeting 
(Court of Revision) of March 9, 19 76, adopted on March 
16, 1976. 
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CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver was 
held on Tuesday, March 9, 1976, in the council Chamber, commencing 
at 2:00 p.m. 

PRESENT: Mayor Phillips 

Aldermen Bird, Bowers, Boyce , Cowie , 
Harcourt, Kennedy, Marzari, 
Rankin, Sweeney and Volrich. 

CLERK TO THE COUNCIL: D.H. LITTLE. 


PRAYER 

The proceedings in the Council chamber were opened with prayer. 
ACKNOWLEDGMENT 

The Mayor acknowledged the presence in the Council Chamber of 
students from the English Class for Women at General Gordon School, 
Vancouver, under the direction of their instructor, Mrs Inman. 

'IN CAMERA' MEETING 

The Council was advised that there were matters to be considered 
'In Camera' later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Volrich 
SECONDED by Aid . Bird 

THAT the Minutes of the Special Council Meetings (Public Hearings) 
of February 19 and February 26, 1976 be adopted: 

FURTHER THAT the Minutes of the Regular Council Meeting of 
February 24, 1976, (with the exception of the 'In Camera' portion) 
be adopted after amending the record of voting re the Five-Year 
Plebiscite motion on Page 14, to show Aldermen Bowers, Cowie and 
Volrich opposed to the motion. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Volrich 
SECONDED by Aid. Harcourt 

THAT the Regular Council recess to re-convene following the 
Special Council (Court of Revision) . 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Sweeney 
SECONDED by Aid. Bowers 

THAT this Council resolve itself into committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 


Regular Council, March 9, 1976. ..... 

UNFINISHED BUSINESS AND DELEGATIONS 


1. Extension of Time to Complete 

Development - MAQ Holdings Ltd., 
879 East Hastings Street. 

Council, on February 10, 1976, when considering a Manager's 
report (Property Matters) concerning the development at 879 East 
Hastings Street, passed the following motion: 

"THAT the City proceed in accordance with its resolution 
of December 16, 1975." 

Subsequently, Council on February 24, 1976, agreed to hear 
a delegation from the legal counsel for MAQ Holdings Ltd., 
developers of the property. 

Pursuant thereto, Mr. Stephen E. Dadson of Swinton & Company, 
Barristers and Solicitors, addressed the Council and referred to a 
brief which had been previously circulated to the Council members 
giving details of the proposed development and the circumstances 
of the delay in proceeding. 

MOVED by Aid. Bowers 

THAT the Supervisor of Property and Insurance be instructed 
to re-negotiate the sale of the property in question to MAQ Holdings 
Ltd., based on the current market value, with an option to purchase 
expiring at the end of 1976. 

- CARRIED 

(Aid. Bird, Harcourt and Kennedy opposed) 

2 . Civic Grant Appeals 

The Council agreed to defer consideration of Civic Grant 
Appeals, pending the hearing of delegations this evening. 


COMMUNICATIONS OR PETITIONS 

1. Proposed Townhouse Development 
2893 West 41st Avenue. 


Under date of February 24, 1976, Kerrisdale Concerned Citizens' 
Committee submitted a letter regarding the proposed townhouse 
development at 2893 West 41st Avenue. The organization is opposed 
to the present design of the development and is requesting to appear 
as a delegation at the next Council Meeting. 

MOVED by Aid . Sweeney 

THAT the delegation request of the Kerrisdale Concerned Citizens 
Committee be granted, and the developer also be invited to address 
Council on the matter; 

FURTHER THAT, in the meantime, the Director of Legal Services 
discuss the City's legal position with both delegations. 


(Alderman Bowers opposed) 


- CARRIED 
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COMMUNICATIONS OR PETITIONS (Cont'd) 

2. Designation of Heritage Buildings 
- Marine Building. 

Council considered the following letter, dated February 17, 1976 
from Russell & Dumoulin, Barristers and Solicitors; 

"We acknowledge receipt of your letter of February 
5th and subsequent telephone call from your Mr. H. Dickson 
to Mr. B. W. F. Fodchuk. 

This will confirm that the Council meeting of the 
24th of February next is limited to representatives from the 
Metrqpolitan Council of the United Church of Canada and the 
Vancouver Heritage Advisory Committee appearing on the matter 
of "Economic Alternatives of Preserving Heritage Buildings". 

Ostensibly the representations will be limited to 
comments relating to buildings of or having religious con- 
notations so far as economic alternatives are concerned . As 
we indicated to you, our client, British Pacific Building 
Limited, being the owner of a revenue producing property, is 
still anxious to be heard and we assume will be given that 
right at some future Council meeting before any irrevocable 
steps are taken by Council amending the Heritage By-law. 

Consequently, on the assumption that represen- 
tations at the Council meeting on the 24th of February are 
limited to submissions from church oriented or religious 
institutions, we are not insisting on behalf of our client 
to be heard at that time. We reserve the right, however, to 
be notified of any subsequent Council meetings in connection 
Vith the Heritage By-law with which our client, as an interested 
party, would be concerned. " 

MOVED by Aid. Bird 

THAT the foregoing letter be received and the Company be 
notified that the proposed By-law is being considered by Council 
later this day. 

- (amended) 

MOVED by Aid. Kennedy (in amendment) 

THAT the following words be added to the motion by. Alderman 
Bird - 'and therefore the delegation be heard this day, if it so 
desires ' . 

- CARRIED 

(Aid. Bowers, Cowie and the Mayor opposed) 

The amendment having carried, the motion as amended and 
reading as follows was put and CARRIED. 

"THAT the foregoing letter be received and the 
Company be notified that the proposed By-law is 
being considered by Council later this day, and 
therefore the delegation be heard this day, if 
it so desires." 


(Aid. Bowers and Cowie opposed) 
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COMMUNICATIONS OR PETITIONS ( Cont ' d ) 

3. De-designation of the 
Immigration Building. 

The Vancouver Heritage Advisory Committee submitted the following 
letter, dated March 9, 1975, for Council's consideration: 

"The Heritage Advisory Conunittee, at its meeting on Monday, 
8th March 1976, resolved that it communicate to Council 
its feelings on the de-designation of the Immigration 
Building as proposed in Part 2 of the By-law before Council 
today. 

The Heritage Advisory Committee is opposed to such de- 
designation, particularly when no new development plans 
for the site have been submitted by the owner. 

The Heritage Advisory Committee feels the Immigration 
Building is of historical significance to the citizens of 
Vancouver and should be preserved as a heritage structure. 

The Heritage Advisory Committee respectfully suggests 
that Council ask the Heritage Advisory Committee to comment 
on any future de-designations of heritage buildings in the 
City." 


MOVED by Aid . volrich 

THAT the letter from the Vancouver Heritage Advisory Committee, 
with respect to the de-designation of the Immigration Building, 
be received. 

- CARRIED UNANIMOUSLY 


CITY MANAGER'S AND OTHER REPORTS 


A. MANAGER'S GENERAL REPORT 
MARCH 5, 1976 


Works & Utility Matters 
(March 5, 1976) 


Consultant for Laurel Street 
Bridge (Clause 1) 

MOVED by Aid. Cowie 

THAT this clause be received for information. 

- CARRIED UNANIMOUSLY 


Building & Planning Matters 
(March 5, 1976) 


The Council considered this report which contains two 
Clauses identified as follows: 

CI. 1: Kitsilano N.I. P. Appropriation - Tree Planting 

in the Apartment Area 
CI. 2: Demolition Permits 

The Council took action as follows: 


CITY OF VANCOUVER 


SPECIAL COUNCIL - AUGUST 27, 1970 
PUBLIC HEARING 

A Special Meeting of the Council of the City of Vancouver was held 
in the Council Chamber on Thursday, August 27, 1970, commencing at 
10 a.m. for the purpose of holding a Public Hearing in connection 
with rezoning matters and for the purpose of giving consideration 
to such rezoning matters. 

PRESENT: His Worship the Mayor (Chairman). 

Aldermen Adams, Bird, Broome, Calder, 

Hardwick, Linnell, Phillips, Rankin, 
Sweeney and Wilson. 

CLERK TO THE COUNCIL: R. Thompson. 

MOVED by Alderman Adams 
SECONDED by Alderman Sweeney 

THAT this Council do resolve itself into Committee of the 
Whole, His Worship the Mayor in the Chair, to consider proposed 
amendments to the Zoning Development By-law. 

1. Amendments to the Zoning and Development By-law re advertisements, 
Bill-Boards and Signs on Roofs in CI, C2, C3 , C4, C5 , CMl , CM2 , 
Ml, M2 and PI Districts. 

An application was received from the Director of Planning to 
amend the Zoning and Development By-law to prohibit advert- 
isements, billboards and signs on roofs in C-2 and C-3 
Commercial Districts and to amend the Zoning and Development 
By-law to prohibit advertisements, billboards and signs on 
roofs in C-1, C-4, C-5, CM-1, CM-2 Commercial Districts, M-1, 
M-2 Industrial Districts and P-1 Parking District. 

The application has been approved by the Technical Planning 
Board and the Town Planning Commission. The Town Planning 
Commission further recommended : 

•that City Council consider making application to the 
Legislature next December to obtain an amendment to the 
Vancouver City Charter to enable the City to require the 
removal of all roof signs in the City within a reasonable 
period . ' 

In connection with the above application, after the Chair asked 
for delegations in favour and opposed, the following were 
heard : 

(a) Illuminated Sign Manufactuers of B, C. 
represented by Mr. Oliphant who submitted 
an undated Brief. 

(b) Mr. J. Wallace, Neon Products Ltd., 

(c) Mr. E. Fulton represented the International 
Brotherhood of Electrical Workers, Local 213. 

(d) L. W. Glasspool, Business Representative, 
Sign and Pictorial Union, Local 726, who 
submitted a Brief dated August 27th, 1970. 


(e) 


Mr. Stairs, Sheet Metal Workers Union. 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Building and Planning Matters 
(March 5, 1976) (Cont'd) 

Kitsilano N.I. P. Appropriation: 
Tree Planting - Apartment Area. 
(Clause 1) 

ROVED by Aid. Volrich 

THAT the recommendation of the City Manager, as contained in 
this Clause, be approved. 

- CARRIED UNANIMOUSLY 

Demolition Permits 
(Clause 2) 

MOVED by Aid. Bowers 

THAT the demolition permits presently being withheld, be 
processed by the Director of Permits and Licenses in accordance 
with the by-law in effect at the time of application. 

- (deferred) 

MOVED by Aid. Volrich 

THAT this whole matter be deferred pending a report being 
submitted by the City Manager with respect to the description and 
condition of the properties affected. 

- CARRIED 

(Aid. Bird, Bowers and Kennedy opposed) 


Fire and Traffic Matters 
(March 5, 1976) 

Vancouver St. Patrick's Day Parade 
Grant Request 

(Clause 1) 

MOVED by Aid. Bird 

THAT a grant of $500 be approved with respect to the St. Patrick's 
Day Parade, to assist with expenses incurred by City forces. 

- (carried) 

MOVED by Aid. Bowers (in amendment) 

THAT the figure of '$500' in Alderman Bird's motion be struck 
and '$1,000' be inserted in lieu thereof. 

- LOST 

Ald.Boyce, Cowie , Harcourt, Kennedy, Marzari, Rankin, 
Sweeney, Volrich and the Mayor opposed) 

The amendment having lost, the motion by Alderman Bird was 
put and CARRIED UNANIMOUSLY AND BY THE REQUIRED MAJORITY. 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Finance Matters 
(March 5, 1976) 

The Council considered this report which contains twelve 
Clauses identified as follows: 

CI. 1: West End Community Centre - Restaurant 

and Ice Rink Facilities 
CI. 2: $20,000,000 Debenture Issue Authorized 

by By-law No. 4920 
CI. 3: Investment Matters (Various Funds) December 19 75 
CI. 4: Office Machines for Engineering Branch Office 
CI. 5: Templeton Park Pool - Staffing 
CI. 6: Liaison Officer - Fraserview Branch Library 
CI. 7: Vancouver Park Board Legal Bill 
CI. 8: Student Summer Employment - PSEMP '76 
CI. 9: City of Vancouver Automobile Fleet Insurance 
CI. 10: Recreation Co-ordinator to Work with Vancouver 

& District Public Housing Tenants Association 
CI. 11: Grants in Lieu of Vancouver City, B.C. Assessment 

Authority, School District, Hospital District, 

Municipal Finance Authority and Greater Vancouver 

Regional District Tax Levies 
CI. 12: Auto Allowance for City Employees 

The Council took action as follows: 
Clauses 1 - 4, 6, & .12 . 

MOVED by Aid. Bird 

THAT the recommendations of the City Manager, as contained 
in Clauses 1, 2, 3, 4, 6, and 12, of this report, be approved. 

- CARRIED UNANIMOUSLY 

(The Mayor was excused from voting on Clause 2, 
being one of the affected principals) 


(Aid. Boyce was opposed to Clause 12) 


Templeton Park Pool - Staffing 
(Clause 5) 

MOVED by Aid. Boyce 

THAT the recommendations of the City Manager, as contained in 
this clause, be approved, but the matter of School Board rental be 
the subject of a report from the Park Board, particularly after 
review of the financial arrangements respecting the Lord Byng Pool. 

- CARRIED UNANIMOUSLY 

Vancouver Park Board Legal Bill 
(Clause 7) 

MOVED by Aid. Volrich 

THAT no action be taken on this Clause. 

- LOST 

(Aid. Bird, Boyce, Cowie , Harcourt, Marzari, Sweeney and 
the Mayor opposed) 

MOVED by Aid . Boyce 

THAT the recommendation of the City Manager, as contained in 
this Clause, be approved. 

- CARRIED 

(Aid. Kennedy, Rankin and Volrich opposed) ' ' 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Finance Matters 
(March 5, 1976) (Cont'd) 

Student Summer Employment - 
PSEMP - '76. 

(Clause 8) 

MOVED by Aid. Bowers 

THAT the City participate in PSEMP '76, at a maximum City cost 
of $j52,000, and the recommendation of the City Manager, as contained 
in this Clause/ be approved. 

- CARRIED UNANIMOUSLY 


City of Vancouver Automobile 
Fleet Insurance. 
(Clause 9) 


MOVED by Aid. Volrich 

THAT this Clause be received for information. 

- CARRIED UNANIMOUSLY 


Recreation Co-ordinator - Vancouver 
& District Public Housing Tenants' 
Association (Clause 10) 

MOVED by Aid. Sweeney 

THAT the recommendations of the Superintendent of Parks and 
Recreation be approved, subject to Senior Government funding being 
received by the Vancouver and District Public Housing Tenants' 
Association, and also subject to the Association assuming the costs 
of the position of Recreation Co-ordinator: 

FURTHER THAT the amount involved be pro-rated as of the date 
of commencement . 

- CARRIED 

(Aid. Bowers, Kennedy and Volrich opposed) 

Grants in lieu of Various 
Tax Levies. (Clause XX) 

MOVED by Aid. Bird 

THAT the request for grants in lieu of taxes to six religious 
organizations and six charitable organizations, as detailed in this 
Clause, be approved: 

FURTHER THAT the City Manager report back to Council on why 
the Broadway Pentecostal Benevolent Association and the Kiwanis 
Senior Citizens Housing Project on Marine Drive, have not received 
Provincial Government funding. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY. 


Regular Council, March 9, 1976. ...... 

CITY MANAGER'S AND OTHER REPORTS (Cont'd) 


Property Matters 
(March 5, 1976) 


The Council considered this report which contains five 
Clauses identified as follows: 


CI. 1: Property Endowment Fund - Transfer of Property 
CI. 2: Extension of Sale Date - 2 acre Senior Citizen 

Site Langara, Southvan Foundation 
CI. 3: Establishment for Highway Purposes (N/S 3rd Avenue 

between Yew and Arbutus Streets) 
CI. 4: Sale of Property (N/S Venables between Woodland 

and McLean Streets) 
CI. 5: N/W Corner of Prior Street and Jackson Avenue 

The Council took action as follows: 


Property Endowment Fund - 
Transfer of Property 
(Clause 1) 


MOVED by Aid. Harcourt 

THAT this clause be deferred pending a progress report from 
the Property Endowment Fund Board. 

- CARJIIED UNANIMOUSLY 


Clauses 2,3 & 4 . 


MOVED by Aid. Volrich 

THAT the recommendations of the City Manager, as contained in 
Clauses 2, 3 and 4, be approved. 

- CARRIED UNANIMOUSLY 


N/W Corner of Prior Street 
and Jackson Avenue . 
(Clause 5) 

MOVED by Aid. Marzari 

THAT the request of Pastor Annie Girard, to appear as a 
delegation with respect to this Clause, be granted, and therefore 
consideration of the Clause be deferred. 

- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

I. Report of Standing Committee 
on Finance & Administration, 
February 19, 1976 

The Council considered this report which contains three 
Clauses identified as follows: 

CI. 1: City Stage Request for Cultural Grant 
CI. 2: Discussion of Miscellaneous Points of the 

City's Assessment and Property Taxation Brief 

to the Provincial Commission 
CI. 3: . Revision of Tax Bill 

The Council took action as follows: 

City Stage Request for Cultural 
Grant (Clause 1) 


MOVED by Aid. Volrich, 

THAT the recommendations of the Committee contained in this 
Clause be approved. 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 

Clauses 2 and 3 

MOVED by Aid. Volrich, 

THAT Clauses 2 and 3 be received for information. 

- CARRIED UNANIMOUSLY 


II. Report of Standing Committee 
on Planning and E>^vielopment , 
February 19, 1976" 

The Council considered this report which contains five 
Clauses identified as follows: 

CI. 1: Location of Liquor Stores in the West End 
CI. 2: Employment Growth and Location in the City of 

Vancouver in Relation to the Objectives of the 

Livable Region Program of the G.V.R.D. 
CI. 3: Champlain Heights - Areas E and F (Status 

Report #2) 

CI. 4: Champlain Heights Areas E and F - Housing Mix _^ 
CI. 5: Champlain Heights Areas E and F - Engineering 
Services 

The Council took action as follows : 

Clauses 1, 3, 4 and 5 

MOVED by Aid. Bowers, 

THAT the recommendations of the Committee contained in Clauses 
1 and 4 be approved and Clauses 3 and 5 be received for information. 

- CARRIED UNANIMOUSLY 

Employment Growth and Location in the City 
of Vancouver in Relation to the Objectives 
of the Livable Region program of the GVRD 
(Clause 2) 


MOVED by Aid. Bowers, 

THAT recommendations A and B of the Committee be approved; 

FURTHER THAT the Director of Planning be instructed to present 
the proposed amendments directly to a Public Hearing unless other- 
wise considered advisable; 

AND FURTHER THAT recommendation C of the Conmiittee be received 
for information. 

- CARRIED UNANIMOUSLY 
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The Council recessed at approximately 3:45 p.m. and following 
an 'In Camera' meeting in Committee Room #3, reconvened in open 
session in the Council Chamber at approximately 4:55 p.m. 


CITY MANAGER'S AND OTHER REPORTS (cont'd) 

III. Report of Standing Committee 
on Housing and Environment, 
February 26, 19 76 

The Council considered this report which contains eight 
Clauses identified as follows: 


CI. 

1: 

Standards of Maintenance By-law 

CI. 

2: 

Restoration of Essential Services - Lodging 



House By-law 

CI. 

3 : 

Vacant Premises in Downtown Core Area 

CI. 

4: 

Royal Rooms - 237 Main Street 

CI. 

5: 

Cobalt Hotel, 915-917 Main Street 

CI. 

6 : 

Ad-Hoc Professional Committee re Downtown 



Street Tree Planting 

CI. 

7: 

Amendments to Sign By-law - Sign Schedules for 



recently Rezoned Comprehensive Development Districts 

CI. 

8: 

Removal of Billboards and Roof Signs 


The Council took action as follows: 
Clauses 1, 2, 5, 6, 7 and 8 

MOVED by Aid. Harcourt, 

THAT Clauses 1, 5, 6, 7 and 8 be received for information and 
the recommendation of the Committee contained in Clause 2 be 
approved . 

- CARRIED UNANIMOUSLY 

Vacant Premises in Downtown 
Core Area (Clause 3) 


MOVED by Aid. Harcourt, 

THAT recommendation A of the Committee contained in this Clause 
be approved ; 

FURTHER THAT consideration of 445 Gore Avenue and 30*5 East 
Hastings Street be deferred to the next meeting of Council to 
permit delegations on these two premises. 

- LOST 

(Aldermen Bowers, Cowie, Kennedy, Sweeney, Volrich and 
the Mayor opposed) 

MOVED by Aid. Harcourt, 

THAT recommendation B of the Committee contained in this Clause 
be approved and the resolution of the Committee be received for 
information. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt, 

THAT the communication from Eraser Hyndman dated March 5, 19 76, 
Solicitors for the owners of 445 Gore Avenue, be received. 

- CARRIED UNANIMOUSLY 


cont'd. . . . 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Report of Standing Committee 
on Housing and Environment, 
February 26, 1976 (cont'd) 

Royal Rooms - 2 37 Main 
Street (Clause 4) 


MOVED by Aid. Harcourt, 

THAT the recommendation of the Committee contained in this 
Clause be approved; 

FURTHER THAT the Medical Health Officer be instructed 
to issue a 60-day interim operating permit to the operator 
of the Royal Rooms. 

- CARRIED UNANIMOUSLY 


CI. 

1: 

CI. 

2: 

CI. 

3: 

CI. 

4: 

CI. 

5: 

CI. 

6 : 

CI. 

7: 

CI. 

8: 


IV. Report of Standing Committee 
on Community Services, 
February 26 , 1976 

The Council considered this report which contains eight 
Clauses identified as follows: 

Hastings-Sunrise/Strathcona Community Recreation 
Youth Workers 

Cedar Cottage - Kensington Youth Employment Program 
Night Time Emergency Shelter for Persons with 
Emotional Problems 

616 Robson Street - License Application 
Tax Buyers 

Neighbourhood Pub Application - 3728 Clark Drive 
Church of Scientology's Task Force on Alcoholism 
Willingdon School as a Juvenile Detention Home 

The Council took action as follows: 
Clauses 1, 2, 3, 4, 7 and 8 

MOVED by Aid. Rankin, 

THAT the recommendations of the Committee contained in Clauses 
1, 2 and 4 be approved and Clauses 3, 7 and 8 be received for 
information. 

- CARRIED UNANIMOUSLY 

Tax Buyers 
(Clause 5) 

MOVED by Aid. Rankin, 

THAT the following resolution of the Committee contained in 
this Clause be approved: 

"THAT the Director of Legal Services be requested to prepare 
a regulatory by-law which fixes the percentage of the 
income tax return that income tax buying companies should 
be permitted to charge their customers." 

- CARRIED 

(Aldermen Bowers, Sweeney and Volrich opposed) 

MOVED by Aid. Sweeney, 
THAT 

(a) the Federal Government be requested to make income tax 
rebates non-transf errable ; 

(b) the Provincial Government be requested to make renters 
grants non-transf errable . 

- CARRIED UNANIMOUSLY 


cont'd. 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 


Report of Standing Committee 
on Community Services, 
February 26, 1976 (cont'd) 

Neighbourhood Pub Application - 
3728 Clark Drive (Clause 6) 

MOVED by Aid. Rankin, 

THAT the application be approved in principle, and a pub 
plebiscite be authorized; the form of such plebiscite to be 
left in the hands of the Chairman to arrange with the City Clerk. 

- CARRIED UNANIMOUSLY 

V. Report of Standing Committee 
on Planning and Development, 
February 26, 1976 

The Council considered this report which contains four 
Clauses identified as follows: 

CI. 1: D.P.A. #72631 - CBA Messenger and Parcel Service 

Ltd. , 650 Denman Street 
CI. 2: Status of Developments in the Thunderbird 

Neighbourhood 
CI. 3: Kitsilano Point Zoning 

CI. 4: Proposed Commercial Development - S/S Franklin 
between Penticton and Kamloops Streets. 

The Council took action as follows: 

Clauses 1, 2, 3 and 4 

MOVED by Aid. Bowers, 

THAT Clauses 1, 2 and 4 be received for information and the 
recommendations of the Committee contained in Clause 3 be approved. 

- CARRIED UNANIMOUSLY 


Point Grey Road Property Acquisition 
Program and Development Issues 

MOVED by Aid. Bowers, 

THAT the Director of Planning make application to amend the 
Zoning and Development By-law and the Director of Legal Services 
prepare a draft By-law amendment to establish a building line on 
the north side of Point Grey Road in accordance with the proposals 
from the Planning Department to the Planning and Development 
Committee on February 17, 1976. 

(amended) 

MOVED by Aid. Rankin in amendment, 

THAT the following words be added to the motion of Alderman 
Bowers : 

"except that the rear building line of the 3500 Block Point 
Grey Road be curved with the centre of the line at least 
40 feet back from the previously proposed building line for 
that Block." 

- CARRIED 

(Aldermen Kennedy and Sweeney opposed) 

The motion as amended and reading as follows was put and 
CARRIED UNANIMOUSLY: 

"THAT the Director of Planning make application to amend the 
Zoning and Development By-law and the Director of Legal 
Services prepare a draft By-law amendment to establish a 
building line on the north side of Point Grey Road in 


cont'd. . . . 
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Point Grey Road Property Acquisition 
Program & Development Issues (cont'd) 

in accordance with the proposals from the Planning Department 
to the Planning and Development Committee on February 17, 1976, 
except that the rear building line of the 3500 Block Point Grey 
Road be curved with the centre of the line at least 40 feet 
back from the previously proposed building line for that 
Block." 

( 

MOVED by Aid. Kennedy, 

THAT the City Manager report back on the feasibility of the 
City conducting a ground survey of 3513 and 3553 Point Grey 
Road . 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Sweeney, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Cowie, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 

BY-LAWS 

1, BY-LAW TO AMEND BY-LAW NO. 4837, 
BEING THE HERITAGE BY-LAW 


MOVED by Aid. Cowie, 
SECONDED by Aid. Sweeney, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments 

There being no amendments, it was 

MOVED by Aid. Cowie, 
SECONDED by Aid. Sweeney, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

MOTIONS 

1. Establishment of Land for Highway Purposes 
(Portion of Lane North of 3rd Avenue 
between Yew and Arbutus Streets) 


MOVED by Aid. Sweeney, 
SECONDED by Aid. Kennedy, 

THAT Whereas the city of Vancouver is the registered 
owner of the North two feet of Subdivision C of Lots 3 to 
34, Block 224, District Lot 526, Plan 3559; 

AND WHEREAS it is deemed expedient and in the public 
interest to establish the above-described land as highway; 

THEREFORE BE IT RESOLVED THAT the North two feet of 
Subdivision C of Lots 30 to 34, Block 224, District Lot 526, 
Plan 3559 be and the same is, hereby established for highway 
purposes and declared to form and constitute portion of highway. 


- CARRIED UNANIMOUSLY 


Regular Council, March 9, 1976 

MOTIONS (cont'd) 

2. Closing, Stopping Up and Subdividing 
with Abutting Lands (3rd and 4th 
Avenues, and Lane south of 3rd Avenue 
between Skeena and Trans-Canada Highway) 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Kennedy, 

THAT WHEREAS 

(1) The City of Vancouver is the owner of all the streets 
and lanes lying within the limits of the City of 
Vancouver; 

(2) The roads abutting Block 107, Section 28, Town of 
Hastings Suburban Lands dedicated by the deposit 
of Plan 310 4 and lying between the easterly limit 
of Skeena Street and the westerly limit of the 
Trans-Canada Highway, and the lane in said Block 10 7 
dedicated by the deposit of Plan 3672 and lying to 
the west of the westerly limit of the Trans-Canada 
Highway are surplus to the City's highway requirements; 

(3) The portions of Blocks 106, 107 and 108, Section 28, 
lying to the west of the westerly limit of the 
Trans-Canada together with the surplus lane and 
roads are to be subdivided into 2 parcels; 

THEREFORE BE IT RESOLVED THAT all those portions of road 
dedicated by the deposit of Plan 3104 adjacent to Block 107, 
Section 28, Town of Hastings Suburban Lands, Plan 310 4 and that 
portion of lane dedicated by the deposit of Plan 3672 in said 
Block 10 7 all lying between the productions northerly and 
southerly of the westerly limits of Lots 1 and 30, Block 107, 
Section 38, Town of Hastings Suburban Lands, Plan 3672 and the 
westerly limit of the Trans-Canada Highway according to Highway 
Plan 62, the same as shown outlined red and green respectively on 
a plan prepared by A. Burhoe, B.C.L.S., dated December 9, 1975, 
and marginally numbered LE 4267, a print of which is hereunto 
annexed, be closed , stopped up and title taken thereto; and 

BE IT FURTHER RESOLVED THAT the roads and lane so closed 
be subdivided with the abutting lands. 

- CARRIED UNANIMOUSLY 

It was agreed to defer consideration of the following motions 
to the next meeting of Council: 

Automobile Towing 

MOVED by Aid. Cowie, 
SECONDED by Aid. 

THAT WHEREAS a great number of automobile owners are being 
unduly inconvenienced by having their automobiles towed away from 
pay parking lots by commercial automobile towing companies; 

AND WHEREAS many of these automobiles being towed away belong 
to out-of-City owners who are not familiar with local parking 
regulations ; 

AND WHEREAS the City of Vancouver's image suffers considerably 
insofar as tourists to our City are concerned when such incidents 
occur; 

AND WHEREAS many of these automobiles are being broken into 
and otherwise damaged in the process of moving them to private 
storage areas; 

AND WHEREAS the present arrangements encourage automobile 
towing companies to be unduly ambitious; 

AND WHEREAS these automobiles create no danger to persons or 
property or violate any traffic regulations; 

cont'd. . . . 
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(f) Mrs. Hilda Symonds, representing the 
Community Arts Council. 

The Council Members addressed questions concerning the 
matter of the application to the various delegations. 

MOVED by Alderman Bird 

THAT the sign industry be requested to supply to the 
Vancouver City Council within 30 days, through the Board of 
Administration, the sign industry's recommendations on the proposed 
amendments to the Zoning and Development By-law dealing with sign 
contro 1 . 

- CARRIED. 

The Committee of the Whole Council recessed at approximately 
11.45 a.m. 

The Committee of the Whole Council reconvened at 2.15 p.m. in 
open session in the Council Chamber, His Worship Deputy Mayor 
H. Rankin in the Chair and the following members present : 

PRESENT: His Worship Deputy Mayor H. Rankin. 

Aldermen Adams, Bird, Broome, Calder, 

Hardwick, Linnell, Phillips, Rankin, 
Sweeney and Wilson. 

ABSENT: His Worship the Mayor - Civic Business. 

DELEGATICNS : 

As the following applications were dealt with by Council, the 
Chair requested delegations in favour and opposed for each of the 
applications . 

The following applications are noted: 

(2) No Delegations. 

(3) No Delegations. 

(4) The applicant, Broadway Tabernacle was represented by 
Mr. W. A. Street, Solicitor. 

(5) No Delegations 

(6) The applicant, Mr. C. Tabory, spoke to the application and 
requested permission to withdraw the application. 

The Clerk submitted to Council a petition signed by 46 
residents of the area surrounding the property in question 
opposing the application to rezone. 

(7) No Delegations. 

(8) Mr. Campbell a resident of the area, opposed the application. 

(9) No Delegations. 

2. Lots 11-19 of Block 348, Lots 1-10 of Block 448, all of Blocks 
368, 388, 408, 428, 468, D.L. 526 being the area bounded by 
the lane north of 10th Avenue, Pine Street, 16th Avenue and 
Burrard Street. 


An application was received from J. Brand to rezone Lots 11-19 
of Block 348, Lots 1-10 of Block 448, all of Blocks 368, 388, 
408, 428, 468, D.L. 526 being the area bounded by the lane north 
of 10th Avenue, Pine Street, 16th Avenue and Burrard Street. 


Regular Council, March 9, 1976 

MOTIONS (cont'd) 

Automobile Towing 
(cont'd) 


AND WHEREAS in the 'Vancouver Sun' newspaper of 14 February 
1976, alternative ways of controlling this kind of parking in 
certain other cities are related, and in Notice of Motion by 
Alderman Cowie, withdrawn from Council on October 22, 1975, 
alternative means were referred to, such as removal of license 
plates, retrieval through a public agency and ticketing; 

AND WHEREAS the Council is now reviewing the matter of adequate 
signing, lighting and the general control of these parking sites; 

AND WHEREAS it is understood that the parking lot industry 
involved is giving serious consideration to new ways and means 
of policing over-parking on their lots in order to remove the 
direct patrol now being carried out by towing companies; 

THEREFORE BE IT RESOLVED THAT City Council instruct the City 
Manager, in co-operation with the Police Department, to study and 
report back to Council, through the Vehicles for Hire Board, on 
alternative ways of controlling parking in 'pay parking lots' in 
order to severely curtail the actions of private towing companies 
in towing away vehicles on such parking lots, and in this regard, 
the Manager discuss the matter with the operators of these 
particular lots. 


Overall Planning - 
Kerrisdale Area 

MOVED by Aid. Volrich, 
SECONDED by Aid. 

THAT the Director of Planning be requested to report to 
Council on the overall planning of the Kerrisdale area, with 
a view to maintaining the residential nature and qualities 
of the area, in consultation with the citizens of the area. 


NOTICE OF MOTION 

Alderman Kennedy submitted the following Notice of Motion 
which was recognized by the Chair: 

Provincial Government Complex 

MOVED by Aid. Kennedy, 

THAT WHEREAS it has been stated that costs of the Provincial 
Government complex have more than doubled; 

AND WHEREAS the closure of Robson Street to accommodate this 
complex has seriously disrupted the flow of traffic within the 
central area of Downtown; 

THEREFORE BE IT RESOLVED THAT Council request the Provincial 
Government to enter into negotiations with the City whereby the 
costly ice rink within the project will be eliminated and Robson 
Street reopened to automobile traffic. 

(Notice ) 


The Council recessed at approximately 6:30 p.m. to reconvene 
at 7:30 p.m. 


Regular Council, March 9, 1976. ...... 

The Council reconvened in the Council Chamber 
at 7.30 p.m. with Mayor Phillips in the Chair 
and the following members present. 

PRESENT ; Mayor Phillips 

Aldermen Bird, Bowers, Boyce , Cowie , 
Harcourt, Kennedy, Marzari, 
Rankin, Sweeney and Volrich 


UNFINISHED BUSINESS AND DELEGATIONS 
Civic Grant Appeals 

A . God's Rescue Mission 

The Council received a delegation from the Rev. Malinda Thorne, 
on behalf of God's Rescue Mission, appealing the decision of Council 
on February 3, 1976, when a grant of $3,325 was approved to the 
organization. The Mission had requested a grant of $6,000 for 

1976. 

Alderman Marzari, as a member of the Community Resources Board 
indicated that the Board will be approving a grant of $1,000 to the 
organization . 

MOVED by Aid. Bird 

THAT a total grant of $4,400 for 1976, to God's Rescue Mission, 
be approved . 

- (amended) 

MOVED by Aid. Kennedy (in amendment) 

THAT the figure of $4,400 in Alderman Bird's motion be struck 
and the amount of $5,000 be inserted in lieu thereof. 

- CARRIED 

(Aid. Volrich opposed) 

The amendment having carried. Alderman Bird's motion, as 
amended, was put and CARRIED BY THE REQUIRED MAJORITY. 

(Aid. Volrich opposed) 


B . Outward Bound 

Mr. John Hasell, on behalf of Outward Bound, addressed the 
Council, appealing Council's decision of February 3, 1976, when 
Council did not approve the grant to the organization. An amount 
of $8,500 is requested for 1976. 

MOVED by Aid. Rankin 

THAT a grant of $5,500 for 1976 to Outward Bound be approved, 
subject to the Director of Social Planning and the Executive 
Director of Outward Bound agreeing to the selection of participants 
benefitting by this grant. 

- CARRIED BY THE 
REQUIRED MAJORITY 


(Aid. Bird and Volrich opposed) 
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UNFINISHED BUSINESS AND DELEC7ATIONS (Cont'd) 

Civic Grant Appeals (Cont'd) 

C . New Hope Centre . 

The Council noted that the New Hope Centre is requesting 
deferral of its appeal until a later date. 


D, 


Downtown Eastside Residents ' Association 


Council received the following delegations supporting D.E.R.A's 
1976 grant request for $22,176. A motion of Council on February 
3, 1976, to approve this grant was lost. 


Downtown Eastside Residents ' 
Association . 

Liberal Party in B.C. 

First United Church. 

Mr . Ron Johnson . 

Mr. Darg Bell-lrving. 

Grace Gospel Fellowship. 

Downtown Eastside Women's 
Centre . 

Mental Patients' Association 

The Door is Open Drop- in 
Centre . 

Rev. Peter Davison. 


(Mr. Bruce Eriksen) 

(Mr. Patrick Graham) Brief filed 

(Rev. Art Griffin) Brief filed 


(Rev. Ronald Lindsay) 

(Ms. N.J. McCallum) 
(Mr. G. McCann.) 

(Mr. J.R. Mclntyre.) 


Brief filed 


Mr. Gary Lauk , M.L.A. and on behalf of Mr. Emery Barnes ,M. L. A . 


Grandview-Wood lands . C.R.B. 

Grandview-Wood lands Tenants ' 
Association . 

Hastings-Sunrise Action 
Council . 

Kitsilano Community Resources 
Board . 


(Mr. G .Legebohof f ) 
(Mr. D. Laalo) 
(Mr . J . Cork ) 
(Ms. Connie Kehoe) 


Brief filed 


Pender Street Committee, 

Hastings-Sunrise Action Council. (Mr. F. Lowther) 


Downtown Eastside Recreation 
Project . 

Downtown Community Health 
Society . 

Community Planning Association 
of Canada . 

Japanese Community Volunteers 
Association . 

Mr. Eric Kelly. 

Lookout . 

Committee of Progressive 
Electors. (C.O.P.E.) 


(Ms. Tan is Cornwall) 
(Mr. Carl Archer) 
(Mr. Herb Barbolet) 
(Mr. Jun Hamada) 

(Ms .Karen O ' Shannacery ) 
(Mr. Bruce Yorke) 


Brief filed 


Ms . Barbara Taylor 


Cont ' d . 
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UNFINISHED BUSINESS AND DELEGATIONS (Cont'd) 

Civic Grant Appeals (Cont'd) 

Downtown Eastside Residents ' 
Association (Cont'd) 

Vancouver Community Legal 
Assistance Society. 

B.C. Association of Non-Status 
Indians . 

St. Paul's Church 

Mr . F . H . Wyder . 

Gastown Men's Residence 
Association . 

Ms. Iris Dow. 

MOVED by Aid . Boyce 
SECONDED by Aid. Rankin 

THAT a grant of $22,176 to the Downtown Eastside Residents' 
Association for 1976, be approved. 

- LOST 

(Aid. Bird, Bowers, Kennedy, Sweeney, Volrich and the 
Mayor opposed) 


(Mr. A.H. MacLean) 

(Mr. K.N. Giles) 

(Rev. R. Brugger, S.A.) 

(Mr. R. Schellenberg) 


ENQUIRIES AND OTHER MATTERS 

Vancouver International Airport 
- Proposed Expansion. 

Alderman Boyce reminded Council that on December 

9, 1975, it was agreed to hold a 
Public Meeting upon receipt of the 
Airport Planning Committee's final 
report. The Alderman suggested 
this meeting be held on the evening 
of April 6, 1976, at an appropriate 
location in the South Vancouver 
area, at which time various deleg- 
ations would be heard. 

MOVED by Aid. Boyce 
SECONDED by Aid. Harcourt 

THAT a Special Council Meeting, with respect to Vancouver 
International Airport-Proposed Expansion, be held on Tuesday, April 
6, 1976, at a convenient location; arrangements to be left with 
the City Clerk. 

- CARRIED UNANIMOUSLY 


The Council adjourned at 10.55 p.m. 

***** 


The foregoing are Minutes of the Regular Council Meeting 
of March 9, 1976, adopted on March 16, 1976. 
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Manager's Report, March 5, 1976 (WORKS - 1) 


WORKS AND UTILITY MATTERS 


INFORMATION : 


1. Consultant for Laurel St. Bridge 

The City Manager submits the following report of the City 
Engineer : 

" An Engineer has been appointed for the continuation of the structural 
design of this bridge. The Ehgineer, Mr. A. A. Williams, was appointed 
previously ' as a part of the team which did the concept design. Thus, 
as Mr. Williams has been actively involved throughout and has done the 
preliminary structural design, it is to the City' s advantage to have 
him complete the work. He has been advised to prepare the design draw- 
ings and specifications within two months so that tenders can be called 
about May 1st and construction can be completed in 1976. 

Mr. Williams is well qualified in this type of work. He has been asked 
to consult with the Architects, the Soils Jhgineer and the Landscape 
Architects as required so that the bridge will, conform with the approved 
concept plan. " 

The City Manager submits the report of the City Engineer to Council 
for INFORMATION. 


FOR COUNCIL ACTION SEE P kGc{S). ..diltl^^ 
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BUILDING AND PLANNING MATTERS 


RECOMMENDATION 


1. Kitsilano N.I. P. Appropriation: Tree Planting in the Apartmenf. 
Area. , 

The Director of Planning reports as follows: 

"One of the priorities of the Kitsilano Neighbourhood Improvement Program is to 
improve appearance and open space of the coimiunity.. Specific policies about 
tree planting in the Kitsilano Apartment Area were adopted by City Council on 
May 6, 1975. 

PLAN POLICY #22 : A comprehensive approach to the provision of 
paving "commons" and walkways, be approved for the apartment area. 

PLAN POLICY #23 : In conjunction with a comprehensive open space 
program, the Parks Board be requested to assist in the development 
of an overall tree planting effort in the Kitsilano Apartment Area. 

In order to implement these policies, the Planning Department has studied 
the Apartment Area to determine the most appropriate locations for tree 
planting. Fourth Avenue between Burrard and Balsam is an important 
determinant of the appearance of Kitsilano as this comnercial area is 
well used by residents of the Apartment Area. The addition of trees to this 
street would benefit not only the shoppers but also passing motorists. 

With respect to establishing a walkway system in the Apartment Area, it has 
been suggested that the planting of large trees along Yew Street from Cornwall 
to 4th and along Vine Street from 4th to Broadway, would serve to visually 
link the beach area to the 4th Avenue commercial area along Yew Street and 
4th Avenue to Connaught Park along Arbutus Street. 

Additionally, in order to improve the appearance of Kitsilano as one approaches 
from the Burrard Bridge and to improve the environment around Henry Hudson 
School and the Cornwall shopping area, it is proposed to plant in the 1900 
Block Cornwall and York Streets. 

The specific locations for tree plantings in these areasareto be worked out 
between the Parks Board and the City Engineer. The suggested areas for trees 
plantings are indicated in Appendix A. 

Parks Board staff have estimated the cost at $35,895 for 352 trees includiwf brick 
or other infilling of tree plots where they are in the walk. Cl^C has approved this 
proposal with funds provided from the ^Recreational Facilities" Account. 

The Kitsilano Area Planner and TCitsilano Planning Committee have 
examined the proposal and recommend that funds be allocated for the 
purpose of tree planting. 

It is therefore, recommended that: 

City Council approve the appropriation of $35,895 (thirty-five thousand, 
eight hundred and ninety five dollars) from the Kitsilano Neighbourhood 
Improvement Program for tree planting in the Apartment Area. Costs would be„ 
shared as follows: C.M.H.C. '='$17,947.56; Province = $8,973.75; City = $8,973.75. 
The City Manager RECOWENDS that the report of the Director of Planning be approved. 
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CONSIDERATION 

2. Demolition Permits. 


The Director of Permits and Licenses and the Director of Legal 
Services report as follows: 

"On November 18 of last year Council adopted a By-law amendment 
which, in effect, required an applicant for a demolition permit 
to obtain a development permit where the premises involved 
residential rental accommodation. 

Prior to the adoption of the By-law, City Council, on November 
4, 1975, passed a resolution which 'froze' the issuance of any 
demolition permits. Prior to the adoption of By-law amendment 
No. 4913, building permits for demolition were being held up 
under this order. Two of the applicants brought lawsuits seeking 
court orders against the City. These were successful since 
there was technically no legal authority for the freeze. As 
a result, orders were made and these permits were issued. 

There are still 10 applications, which include 21 buildings, 
being held \inder that Council resolution. They deal with 
premises ranging from some which are still inhabited to some 
which are so dilapidated as to be beyond economic salvation 
and, if not demolished, should at least be boarded up. 

All things being equal, these permits would have been issued 

in accordance with the provisions of the By-law existing at the time 

of application, since there was no By-law restriction. The By-law 

restriction did not arise until after these applications. They 

were only held up by reason of an 'administrative' resolution, 

not legally binding. 

Because the hold-up was not technically binding and because an 
applicant is entitled to have his application dealt with in 
accordance with existing law, the Director of Legal Services 
is of the opinion that these permits ought to be issued and in 
law ought to be handled on the law as it was at the date of 
application and not as it stands today. 

Inasmuch as this would involve an apparent overriding of Council's 
resolution, the matter is submitted to Council for consideration. 
The By-law amendment, however, having been made, the resolution 
is spent in respect of whatever force and effect it may have had. 
The By-law is, of course, being applied to all applications since 
November 18, 1975, but applications made prior to that date are 
still being held." 

The City Manager submits the foregoing report of the Director of 
Permits and Licenses and the Director of Legal Services for the 
CONSIDERATION of Council. 
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MANAGER'S REPORT, March 5, 1976 (FIRE - 1) 


FIRE AND TRAFFIC MATTERS 


CONSIDERATION 

1 . Vancouver St. Patrick's Day Parade Grant Request 


The City Engineer reports as follows: 

"The Vancouver St. Patrick's Day Parade is scheduled to take place 
on Sunday, March 14, 1976. 

In a letter dated January 27, 1976 (see attached), Mr. Tom Byrne, 
Chairman of the St. Patrick's Day Parade, requests "...some form of a grant 
to help defray the expenses...". 

The parade will assemble on Alberni Street west of Thurlow Street 
and will proceed by way of Georgia, Burrard, Hastings, Granville, Cordova and 
Water Streets to a dispersal on Powell and Alexander Streets. It will commence 
at 1:00 p.m. and finish at approximately 2:30 p.m. 

Being on a Sunday, the parade has been approved by the Chief Constable 
and the Police Department will provide special attention for the event. Further, 
there will be little disruption to transit and some re-routing will readily be 
accommodated. 

Considerable temporary signing and barricading will be required for 
this parade, as well as extra street cleaning, all of which will be done outside 
of normal working hours. It is estimated that the cost of this work will be 
$2,000. 

Should Council decide in favour of Mr. Byrne's request, it is suggested 
that this be done in the form of a grant in order that funds may be apportioned 
to the applicable appropriations. The Comptroller of Budgets advises that, if 
approved, the funding for this grant will be provided for in the 1976 budget." 

The City Manager submits the above report of the City Engineer for 
Council's CONSIDERATION. 


FOR COUNCIL ACTION SEE PAGE(S) .>H.( 
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(FINANCE - 1) 


FINANCE MATTERS 


RECOMMENDATION 


1. West End Community Centre - Restaurant 
and Ice Rink Facilities 


The Director of Legal Services reports as follows: 

"On December 15, 197 5, the Board of Parks and Recreation adopted 
a resolution accepting tender from Mr. R. Sun (Sun Glamour Ltd.) 
to lease the restaurant facilities in the West End Community 
Centre for the provision of restaurant facilities to serve the 
recreation facilities as well as the general public and Senior 
Citizens in the neighbourhood. Special food services and 
reduced prices will be offered to resident Senior Citizens. 

Recommendation 

It is recommended that the Board of Parks and Recreation be 
authorized to execute lease with R. Sun and/or Sun Glamour Ltd. 
on the following terms and conditions. 

(a) Term - 10 years with renewal for 5 years 

(b) Rent - 1st 2 years - $1,000 per month 

2nd 3 years - $1,150 per month 

last 5 years - $1,3 00 per month 

Renewal term by agreement or arbitration. 

Additional rent shall be 6% of gross income from all sources 
which exceeds the base rent. The Lessee will not be charged 
rent for the first three months while installing equipment. 

(c) Tenant to install complete cooking and servicing facilities 
to the satisfaction of the Superintendent to accommodate 
140 people. 

(d) Terms and conditions of the lease to be in accordance with 
the tender and to the satisfaction of the Director of Legal 
Services . " 


The City Manager RECOMMENDS that the foregoing recommendation of 
the Director of Legal Services be approved. 


2. $20,000,000 Debenture Issue Authorized 
by By-law No. 4920 

The Director of Legal Services reports as follows: 

"It was necessary in connection with the Debenture issue for the 
Mayor, the City Clerk and the Director of Finance to sign certain 
certificates and/or affidavits for the purpose of assuring the 
purchasers as to the organization and financial condition of the 
City. The terms of the sale of the Debentures provided that 
these certificates and affidavits formed the basis for the sale 
and purchase and accordingly they had to be executed by the named 
persons on behalf of the City in order to sell the Debentures. 
As the certificates were required to be signed on behalf of the 
City it would seem appropriate for the Council to agree to in- 
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FROM: RT-2 Two Family Ewelling District 
TO: RM-3 Multiple Dwelling District 

The application was approved by the Technical Planning Board 
for a portion of the area only described as follows: 

'all lands within an area bounded on the north by 
the lane south of Broadway with the exception of 
Lot 20, Block 348, D.L. 526, Burrard on the west. 
Pine on the east and 14th Avenue on the south.' 

The application was approved by the Town Planning Commission 
in accordance with the recommendation of the Technical Planning 
Board, having in mind that a further recommendation will 
follow after the needs of this area have been assessed in 
relation to forthcoming transportation studies. 

A letter dated August 26th from Mr. G. B. Gardom , from the 
firm of Gardom and Volrich, Barristers and Solicitors, who 
represent the Vancouver Lawn Tennis and Badminton Club, was 
read to the Council. n 

MOVED by Alderman Adams 

TPJAT the letter be received. 

CARRIED. 

MOVED by Alderman Broome 

THAT the foregoing application be approved subject to the 
following condition as recommended by the Technical Planning Board; 

' the lands within an area bounded on the north by 
the lane south of Broadway with the exception of 
Lot 20, Block 348, D.L. 526, Burrard on the west, 
Pine on the east and 14th Avenue on the south. 

CARRIED. 

3. Lots A, B, 5 of Block 3, Lots 1, 2, 3, of Block 5, 

D.L. 311 being the area bounded by 70th Avenue, South West 
Marine Drive and Ash Street. 


An application was received from Brentwood Realty Ltd., for 
the rezoning of Lots A, B, 5 of Block 3, Lots 1, 2, 3 of Block 
5, D.L. 311 being the area bounded by 70th Avenue, South West 
Marine Drive and Ash Streets. 

FROM: RT-2 Two Family Dwelling District 

TO: CD-I Comprehensive Development District 

The application was approved by the Technical Planning Board 
with the uses being restricted to a Bank; Restaurant (excluding 
drive-in with or without car service or take out food service); 
Professional offices; Recording Studio; Industrial Laboratory; 
Retail Stores including a drug store. Marine accessory distributor 
and sales, subject to prior compliance by the owners with the 
following conditions: 

1. The south 33' of Lots 1, 2, 3 of Block 5 to be first dedicated 
to the City to provide for the future street widening of 
West 7 0th Avenue. 
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Clause #2 continued: 

demnify the named officials from any costs, expenses or damages 
I which they may incur as a result of their having signed cer- 

j tificates and/or affidavits in connection with the Debenture 

! issue. Accordingly it is recommended that the City agree to 

indemnify the Mayor, the City Clerk and the Director of Finance 
[ from any and all costs and expenses incurred or damages imposed, 

arising out of any claim or action in connection with their 
i having certified or deposed to the facts contained in their 

i certificates and affidavits issued in connection with the 

I Debenture issue." 

1 


The City Manager RECOMMENDS that the foregoing recommendation of 
the Director of Legal Services be approved. 


3 . Investment Matters (Various Funds) December 1973 

The Director of Finance reports as follows: 

"(a) Security Transactions during the month of December 1975. 
(b) Summary of Securities held by the General and Capital Accounts. 


(a) SECURITY TRANSACTIONS DURING THE MONTH OF DECEMBER 1975 


1. GENERAL AND CAPITAL ACCOUNT TRANSACTIONS (PURCHASES) 




Maturity 

Maturity 


Term 

Annual 


Type of Security 

Date 

Value 

Cost 

Days 

Yield 

1 

Chartered Bank Deposit Receipts and Government Notes 




i 

ember 








2 

Mercantile Bank of Canada 

Dec 

18/75 

$ 1.004.098.63 

$ 1.000.000.00 

16 

9.35 


Bank of British Columbia 

Dec 

22/75 

1.005.128.77 

1.000.000.00 

20 

9.36 


Bank of Montreal 

Dec 

5/75 

993.038.86 

992.260.00 

3 

9.55 


Royal Bank of Canada 

Dec 

18/75 

1.490.727.09 

1.484.480.07 

16 

9.60 


Bank of Montreal 

Dec 

3/75 

2.500.547.95 

2.500.000.00 

1 

8.00 

3 i 

Mercantile Bank of Canada 

Dec 

10/75 

1.001.821.92 

1.000.000.00 

7 

9.50 


Bank of British Columbia 

Jan 

15/76 

1.011.403.84 

1.000.000.00 

43 

9.68 


Bank of British Columbia 

Feb 

13/76 

1.019.134.25 

1.000.000.00 

72 

9.70 

* i 

Mercantile Bank of Canada 

Dec 

5/75 

1.000.260.27 

1.000.000.00 

1 

9.50 

5 ! 

Bank of British Columbia 

Dec 

8/75 

1.501.142.88 

1.500.000.00 

3 

9.27 

9 ' 

Mercantile Bank of Canada 

Dec 

11/75 

988.295.49 

987.781.30 

2 

9.50 

1 

Bank of British Columbia 

Dec 

15/75 

1.001.030.14 

1.000.000.00 

4 

9.40 

5 ; 

Mercantile Bank of Canada 

Jan 

14/76 

1.511.589.0/; 

1.500.000.00 

30 

9.40 

6 

Bank of Montreal 

Dec 

17/75 

20.365.384.75 

20,362,595.36 

1 

5.00 

7 

Mercantile Bank of Canada 

Mar 

1/76 

2.039.452.05 

2.000.000.00 

75 

9.60 


Mercantile Bank of Canada 

Mar 

15/76 

2.046.816.44 

2,000,000.00 

89 

9.60 


Banque Canadienne National e 

Feb 

17/76 

1.016.255.89 

1,000,000.00 

62 

9.57 


Banque Canadienne Nationale 

Apr 

15/76 

2.000.000.00 

1,938,499.20 

120 

9.65 


Banque Canadienne Nationale 

Feb 

13/76 

6.092.625.21 

6,000,000.00 

58 

9.715 


Banque Canadienne Nationale 

May 

14/76 

2.079.725.21 

2,000,000.00 

149 

9.765 


Mercantile Bank of Canada 

Jan 

15/76 

4.029.150.68 

3,998,959.20 

29 

9.50 


Bank of Nova Scotia 

Jan 

2/76 

1.004,168.77 

1,000,000.00 

16 

9.51 

18 i 

Bank of British Columbia 

Mar 

15/76 

1.023.169.32 

1,000,000.00 

88 

9.61 


Royal Bank of Canada 

Dec 

19/75 

994.529.33 

994,270.00 

1 

9.52 


Royal Bank of Canada 

Dec 

23/75 

993.574.04 

992,280.00 

5 

9.52 

19 \ 

Bank of British Columbia 

Dec 

22/75 

1.000.723.29 

1,000,000.00 

3 

8.80 

22 : 

Mercantile Bank of Canada 

Dec 

29/75 

1.986.749.18 

1,983,212.00 

7 

9.30 

23 ; 

Bank of Montreal 

Dec 

24/75 

750,102.74 

750,000.00 

1 

5.00 
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24 Royal Bank of Canada Dec 30/75 1,501,972.60 1,500,000.00 6 8.O.; 

29 Bank of Montreal Dec 30/75 1,750,239.73 1,750,000.00 1 5.W 
Bank of British Columbia Jan 7/76 1,002,280.82 1,000,000.00 9 9.2- 

30 Bank of British Columbia Mar 15/76 764,679.45 750,000.00 76- 9.4u 
Mercantile Bank of Canada Mar 15/76 4,079,956.16 4,000,000.00 76 9.6C 

31 Mercantile Bank of Canada Apr 15/76 1,027,879.45 1,000,000.00 106 9.60 

$73,577,654.^4 $72,984,337.11 


ic ember 

I 

ij City of Van. 9.25% Sept 1/90 $750,000.00 89.36 $670,200.00 15/9 10.70 


te 


jcefnber 

lel 

31 


I 


(b) SUMMARY OF SECURITIES HELD IN GENERAL & CAPITAL ACCOUNTS ONLY - AS AT 
DECEMBER 31, 1975 

Type of Security Par or Maturity Value Cash or Book Val ue 

Short Term 

Chartered Bank Deposit Receipts $43,047,802.35 $42,120,000.70 
and Government Notes 

The City Manager RECOhWENDS that the report of the Director of Finance on 
Investment Matters (Various Funds) for December 1975 be approved. 


4, Office Machines for Engineering Branch Office 

The City Engineer reports as follows :- 

"The Streets Branch operations office in Manitoba Yard has two old 
adding machines which are due for replacement. In order to cope with 
extra costing work associated with the low cost paving project and the 
lane paving project, the office rented two electronic calculators from 
October 1975 to February 1976. The supplier of the electronic calculators 


2. SINKING FUND TRANSACTIONS (PURCHASES) 

Maturity Maturity Term Yielu 

Type of Security Date Value Price Cost Yrs/mos . % 

Debentures 


Chartered Bank Deposit Receipts and Government Notes 

Term 
Days 

Bank of British 

Columbia May 17/76 $1,405,230.90 $1,350,000.00 153 9.76 

Bank of Montreal Jan 30/76 100,678.08 100,000.00 30 8.25 

$2,255.908.98 $2,120.200.0 


3. CEMETERY PERPETUAL CARE FUND (PURCHASES) 

Term 

I Debentures Yrs/mos. 
jcejnber 

li: City of Van. 8.0% Apr 2/93 $19.000.00 79.55 $15.114.50 17/4 10.60 
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offers to apply the rental ($280.00) paid on them against the purchase 
price if we buy two machines immediately. The machines offered, Olivetti 
Logos 59, are the same as those bought in our replacement program for the 
past two years, and are very well suited to our work. 

The Purchasing Agent has examined the offer and recommends that we accept 
it, since the existing units can not be economically repaired. 

The City Engineer RECOMMENDS that funds of $388.50 be made available in 
advance of budget approval for the purchase of two Olivetti Logos 59 
printing electronic calculators to replace two old adding machines in the 
Streets Operations office." 

The City Manager RECOMMENDS that the above report of the City Engineer be 
approved . 


5. Templeton Park Pool - Staffing 


The Superintendent of Parks and Recreation reports as follows: 

"Templeton Park indoor swimming pool will be ready for operation 
by mid-March 1976. The facility located on Templeton Park and 
adjacent Ten^jleton Secondary School contains a twenty-five meter 
pool, a separate small teaching pool, changing rooms exclusively 
for pool patrons, plus additional change rooms to accommodate 
teaching pool users and, during non- teaching pool use, various 
athletic groups who use the bordering park playing fields. The 
unit also has a small office for ticket sales and user control 
as well as office accommodation for the pool manager. Off street 
parking is provided. 

The entire swimming pool facility will be under the direct control 
of the Park Board. The various activity areas will be open daily 
seven days a week from 6:00 a.m. to 10:00 p.m. with the exception 
of July and August when it is anticipated that the pool will 
operate five days a week from 6:00 a.m. to 10:00 p.m. The 
facility will be open during holidays. 

It is expected that the Vancouver School Board will use up to 
thirty-eight hours per week during the school year for which 
a rental will be charged, the aaomt of the rental is currently 
being negotiated. 


Building Maintenance and Operation 

The Park Board staff will be responsible for the cleaning and 
maintenance of the entire facility. In order to accommodate 
the variable shifts necessary to operate this facility a main- 
tenance and janitorial staff of one full time Stationary Equipment 
Operator and one full time Building Service Worker is required. 

Recreation Programme and Operation 

Because the pool is a free standing facility we require one full 
time Pool Manager who will be responsible for co-ordinating, 
programme planning, supervising, budget control and general 
supervision. 

The seven day operation and sixteen hour programme day require in 
addition the following full time staff: 

One Pool Attendant II who will assume the pool manager's 
role during his time off and will act as head lifeguard 
and attend to routine filter and chlorination duties. 
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Two full time Instructor Attendants are required plus 
additional part time Instructors and Attendants because 
the programme content will include swimming, lifesaving, 
lifeguarding and instruction at all levels as well as 
limited custodial functions. 

NOTE: One Instructor Attendant will be assigned to provide 
lifeguard services during School Board use. The cost 
of the lifeguard service will be recovered from the 
Vancouver School Board. 


It is proposed to engage one full time Cashier-Clerk T3rpist 
during the peak operational hours to handle general revenues, 
registration and public information. Part time cashiers will 
be required to cover the operation during the Cashier-Clerk 
Typist's normal time off. 


Other Expenses 

Other expenses in operating the pool have been estimated by the 
Park Board as follows: 

Item Annual Co sts 

Supplies $ 5,000.00 

Electricity and Phones 8,000.00 

Light Equipment 1,500.00 

Fuel 8,000.00 

Scavinging 300.00 
Building Maintenance 

Labour & Fringe Benefits 500.00 

Material 500.00 
Equipment Maintenance 

Labour & Fringe Benefits 500.00 

Material 500.00 

Miscellaneous 1.000.00 

TOTAL $ 25,800.00 


Svumnary 

Permanent Staff* 

Pool Manager I 
Instructor Attendant II 
Instructor Attendant II 
Pool Attendant II 
Cashier-Clerk Typist 
Equipment Operator I 
Building Service Worker I 

Fringe Benefits 

Sub Total 


Pay Grade 

18 
16 
16 
16 
10 
17 
14 


Annual Costs 
(1976 Rates) 

$ 12,936.00 
11,784.00 
11,784.00 
11,784.00 
9,420.00 
12,372.00 
10,824.00 

9,708.48 


$ 90,612.48 


Part Time Staff* 


Instructor Attendants 
Pool Attendants II 
Cashiers 

Building Service Worker 
Aquatic Specialists 


Hours Per Year Pay Rate 

Per Hour 


7,901% 
328. 

1,062.% 
376. 
418. 


5.385 
6.020 
4.295 
5.530 
6.170 


$ 42,549.57 
1,974.56 
4,563.43 
2,079.28 
2,579.06 
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Vacation and Statutory 
Replacement Programme 
Staff 

Vacation and Statutory 
RCiplacement Maintenance 
Staff 

Fringe Benefits 

Sub Total 
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4,262.36 

1,955.19 
4, 797.36 
$ 64, 760.81 


Other Expenses 
Operating Costs 

Total Cost of Operation 

(* All Staff at mid-step; no COLA) 


$ 25,800.00 
$181,173.29 


Revenue 

The Park Board will derive some off -set ting revenue from programmes 
conducted plus rentals. These revenues have been estimated as 
follows : 


Ticket Sales 
Programme Fees 
Rentals 

Total Estimated Revenues 


$ 30,000.00 
25,000.00 
30,000.00 

$ 85,000.00 


The Director of Financial Services advises that the Board of Parks 
and Recreation have budgeted for the Temple ton Park Pool expenditures 
in the Board's budget estimates. 

The V.M.R.E.U. have received a copy of this report. 


RECOMMENDATIONS: 


That Vancouver City Council: 

1. Establish and fund the following seven positions for the 

Templeton Park Pool; all positions subject to classification 
by the Director of Personnel Services. 

One Pool Manager I 

One Pool Attendant II 

Two Instructor Attendants 

One Cashier-Clerk Typist 

One Stationary Equipment Operator 

One Building Service Worker," 

The Administrative Analyst notes that the 1976 expenditures for Templeton 
Pool will be subject to normal review of the Park Board estimates. 


The City Manager BIECOMMENDS approval of the foregoing recommendations 
of the Superintendent of Parks & Recreation. 
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6. 


Liaison Officer - Fraserview Branch Library 


The City Manager has received the following report from the Director of the 
Vancouver Public Library: 

"The report recommending the establishment of a new position of 
Liaison Officer (Library) at our Fraserview Branch was approved by the 
Library Board at its regular meeting on January 14th, 1976. 

Funded in 1975 through the casual payroll, this position is vital for the 
operation of our Fraserview Branch and new Branches in the near future. 
I would be grateful if it may be referred to City Council for authorization 
of necessary funds for a regular full-time position." 

The report to the Library Board included the following justification: 

"The incumbent of this position must have a great deal of rapport with the 
youth and when rapport fails, has the physical strength to remove a group 
from the premises. During quiet periods, the worker would assist and be 
trained in routine desk and clerical duties appropriate for Branch operation 
but be readily available should a problem arise. Also, with this clerical 
training and ability to deal effectively with a troublesome group, the incum- 
bent may be called upon to relieve in other Branches, such as Strathcona. 
Similarly, if we are going to continue in such areas as Riley Park and 
Cedar Cottage, this position is essential for staff to function effectively. 


This work is not included in existing class specifications and it is re- 
commended, therefore, that a new classification of Liaison Officer (Library) 
be established. Having considered the duties and responsibilities of this 
position and required qualifications, it is recommended that this classif- 
ication be rated at Pay Grade 12 ($785 - $902 per month.)" 

The Administrative Analyst notes that this position has been funded since 
June, 1974 from the Library's casual payroll; the incumbent having been 
classified at pay grade 12. Subsequent correspondence with the Union has 
established that, in order that this employee continue to work non-standard 
hours on a permanent basis, an additional pay grade must be awarded. 
The total effect of establishing this position on a permanent basis, 
after allowing for reduction in the casual payroll and increased fringe 
benefits available to permanent employees, will be approximately $800 
per year. 

The Administrative Analyst RECOMMENDS that a new position of Liaison Officer 
(Library) be established at the Fraserview Branch Library, classification 
to be at pay grade 12, plus one pay grade for working non-standard hours. 

The Director of Personnel Services concurs with the foregoing recommendation. 


The City Manager RECOMMENDS approval of the foregoing recommendation. 


7. Vancouver Park Board Legal Bill 


The following report has been submitted by the Director of Finance. 

"Council will be aware that the Vancouver Park Board hired a lawyer in 1975 
to advise them in their dispute with Council regarding Park Board properties 
on Point Grey Road. The bill rendered to the Park Board by the law firm 
amounts to $3,278.78. 

Under Section 493 (1) of the Vancouver Charter, the Park Board does not have 
the power to authorize or make any expenditures except those provided for in 
the estimates as adopted by the Council, save by resolution of Council. 
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I advised the Park Board in September, through the Superintendent, that I do 
not have the authority to approve the payment of the bill for legal services 
when it eventually arrives, as it is not included in the Park Board budget. 
I further suggested to the Superintendent that it should be presented to the 
Park Board, and that the Park Board should submit it to the City Council with 
a recommendation that Council increase their budget by sufficient funds to 
pay it. 

RECOMMENDED that $3,278.78 be approved in advance of approval of the 1976 
Park Board revenue budget, for the payment of the above legal bill." 

The City Manager RECOMMENDS approval of the recommendation of the Director 
of Finance. 


CONSIDERATION AND RECOMMENDATION 


Student Summer Employment - PSEMP * 76 

The City Engineer reports follows: 

"The Provincial Department of Labour has anncunced its Provincial Seasonal 
Employment-Mumicipal Program for 1976 (PSEMP '76). 

This program is similar to last year's (S.W. I.M. '75) basically oriented 
towards high school students but with a 20% proportion of university students 
permitted for supervisory functions. Last year the City hired approximately 102 
High School and 25 University students. 

PSEMP '76 - Summary 

a) High School students are to be hired for July apd August. 

b) University students may be hired from May to August inclusive. 

c) The Province will pay - 

$18.18 per student per working day. 

iS holiday pay on the total gross salaries reimbursed. 

$18.18 per student for each statutory holiday provided the 

student worked on the project a minimum of 15 working days 
prior and the day preceding and the day following the holiday. 

d) The City must pay - 

any salary or wage in excess of the Provincial subsidy i.e. 

Union rate differential. 

fringe benefits {,6% approximately) . 

..... U% holiday pay on the difference between the Union wage rate 
and the Provincial subsidy. 

all other costs (material, equipment rental, etc.). 

The students would be employees of the City (or Park Board or Library) 
and the established salaries and wage rates will apply. The Province will 
not consider any application which is not approved by the appropriate union. 

The City will be required to pay any difference between the Provincial 
subsidy and the established Union rates. Typical examples are given on the 
following table. 

Monthly ¥age Provincial City Cost 
Inc. Fringe Subsidy 

Clerk Typist I $ 715 $4-00 (56^) $315 {IJS) * 

Clerk I $ 750 $4.00 (54./S) $350 * 

Clerk III $1,0A0 $4-00 (39/S) $6/iO (615^) * 
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Director of Finance's Comments : - 

' In view of the stringent budget situation that the City is faced with 
in 1976 and Council's direction limiting increases, coupled with the fact that 
participation will require significant subsidization of the wage and salary- 
level above the base level contributed by the Province, I would recommend 
that Council at least limit the City' s participation in this program to a 
maximum of last year's actual contribution which was $52,000.' 

Timing and Procedure . 

Information on PSEMP '76 has been distributed to all Departments and 
(at the time of writing) they are preparing proposals. A summary of these 
proposals can be given to Council on 9 March, 1976. Applications are due in 
Victoria on 22 March, 1976. 

If Coiincil favours participation in PSEMP '76, it is recommended 
that the Standing Commibtee on Finance and Administration be authorized to 
review the departments' proposals for report back to Council on 16 March, 
1976. It is suggested that Council may, for the guidance of the Committee, 
establish a maximum City's cost. 

CONSIDERATION AMD RECOMMENDATION 

The City Engineer submits the following items for Council's 
CONSIDERATION: 

A. The question of whether the City will participate in PSEMP '76. 

B. If the City is to participate, the setting of a maximum City's 
cost. 

The City Engineer RECOMMENDS that: 

C. If the City is to participate, the Standing Committee on Finance and 
Administration be authorized to review the proposals for report 
back to Council and to establish priorities among the projects. 

D. The Assistant City Engineer, Departmental Services and Sewers, 
Mr. K.F. Dobell, be authorized to sign the application forms on 
behalf of the City and to make minor adjustments where required, 
(e.g. proportioning of University students)."- 

The City Manager submits 'A' and 'B' for the CONSIDERATION of 
Council, and if the City is to participate, RECOMMENDS that 'C and 'D' be 
approved and th*fc thuB awocimura -City participatien, if aay, b* 
$52,000.00. 


INFORMATION 


9, City of Vancouver Automobile Fleet Insurance 

In accordance with Council's request of January 27th, 1976, the 
Director of Finance and the Supervisor of Property and Insurance 
report on the status of the I.C.B.C. rate structure and coverage 
as follows :- 

"On March 1st, 1974, all licensed vehicles owned by the City 
were insured through the Insurance Corporation of British Colum- 
bia (I.C.B.C). In 1973, the last year of competitive conditions, 
the City's insurance premium for automobile insurance was 
$186,000.00 , which coverage was as follows :- 

Third party liability and passenger hazard, $1,000,000.00 inclusive 
limits . 

Cont ' d . ' . . 


Manager's Report, March 5, I976 


(FINANCE 


Clause #9 continued; 

Non-owned automobile with third party liability, $1,000,000.00 
inclusive limits. 

Collision and Upset - Not Insured. 

The City was successful in obtaining basically the same form of 
coverage under I.C.B.C. with the exception of compulsory collision 
for passenger vehicles, 1967, or newer, or commercial vehicles, 1967, 
or newer and under 8,000 lbs. G.V.W. 


During the first year's experience under I.C.B.C. the City's 1,206 
licensed vehicles generated a gross premium of $214,982.00. This 
sum was offset by a 40% deferred payment plan offered to large 
fleets as a safe driving incentive, which the City took advantage 
of resulting in a 'deposit' premium of $128,989.00. 
If the claims experience is good, the deferred premium is forgiven; 
if it is poor, all or part of the deferred premium becomes due 
and payable to the I.C.B.C. 

In May of 1974, the City accepted a private plan to insure against 
the near certainty of the I.C.B.C. calling upon the City to pay 
the $85,993.00 deferred premium. This was a prudent decision, 
for the claims during the 1974/75 term were high and the private 
insurers were called upon to pay the deferred amount. 

The 1975/76 term generated a gross premium of $171,747.00 which 
this year was offset by a territorial discount in addition to the 
40% premium deferment. This resulted in a net "deposit" premivim 
of $87,497.00 for basically the same number of vehicles and 
coverage as the 1974/75 period. Private insurers were again 
prepared to insure the deferred premium but this time their terms and 
premium were unacceptable. 

The City's claims experience for the 1975/76 period will not be 
made known until August, 1976, but it is expected that the claims 
experience will be similar to that of the previous year. If this 
is the case, the City will likely be called upon to pay a deferred 
premium of approximately $60,000.00 later this year. 

For the period March 1st, 1976, to February 28th, 1977, the 
I.C.B.C. have declared the following changes: 

(A) The $36.00 per vehicle territorial discount introduced 
last year has been abolished. 

(B) A reduction in the premium deferral from 40% to 30%. 

(C) Collision and upset is now optional. 

In view of the foregoing changes promulgated by the I.C.B.C. and 
the lack of forewarning prior to the expiry of the existing cover- 
age, your officials authorized the City's insurance broker to make 
changes in the coverage prior to Council approval. These changes 
are as follows :- 

Effective March 1st, 1976, all collision insurance on City vehicles 
will be terminated with the exception of specific Fire Department 
and Engineering Department vehicles valued in excess of $50,000.00. 

Fire Department Vehicles ; 

At present, there are 17 Fire Department vehicles with a value 
exceeding $50,000.00. These are expensive emergency vehicles and 
are particularly exposed to the perils of fire and collision. 

For this reason, authorization was given to insure these units 
against physical damage subject to $2,500.00 deductible under 
All Perils Coverage. 
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Engineering Department Vehicles ; 

The Engineering Department operate approximately 86 sanitation 
packers and side loader trucks with an average value of $50,000.00 
each. Due to the nature of their work, these vehicles have a high 
frequency of fire damage. It was considered practical to insure these 
vehicles against physical damage subject to a $5,000.00 deductible 
under All Perils coverage primarily because the deductible is waived 
in the event of fire damage. 

In view of the foregoing, we'are now in receipt of the documents and 
correspondence confirming issuance of decals and license plates covering 
1,275 vehicles presently operated by the City effective March 1st, 
1976. 

The premium for this insurance is arrived at as follows :- 

Total Premium $2 86,107.00 

Total License Fees 2,550.00 

Non-owned Auto Policy 294.00 

Two Separate Antique Vehicle Policies 82 . 00 

Combined Totals$289 , 033. 00 


As previously indicated, whereas last year the I.C.B.C. allowed 
larger fleet operators to defer 40% of their premiums, this year 
they reduced this to 30%. 

The deferred premium applies only to the main fleet premium of 
$286,107.00 and would reduce the sum payable to the I.C.B.C. by 
$85,832.00, which has resulted in a 'deposit' premiiam of $200,205. 00 
excluding license fees and the other policies which are not subject 
to the deferred premium calculation." 


The City Manager submits the foregoing report of the Director of Finance 
and the Supervisor of Property & Insurance to Council for INFORMATION. 


CONSIDERATION 


10. Recreation Co-ordinator to work with Vancouver & 
District Public Housing Tenants Association 


Hie Stperintendent of Parks emd Recreation reports as follows; 
•» JNTBODUCTIOJ ; 

In January of 1975, City Council approved funds in the amount of $3,738.00 to 
enable the Vancouver and District P\±)lic Housing Tenants Association to engage 
a HBcreation Coordinator to assist the residents of public housing to develop 
recreation programs. Hie Coordinator was s\±>sequently hired and the contract 
for his services expired an October 24, 1975. 

During the period of the contract, the Ooordinator was successful in helping the 
residents in several areas of the City to develop recreational activities. 

This report reoonitends that the Board of Parks and Recreation aoquire the 
services of a staff person to continue to work with the Vancouver and District 
Public Housing Tenants Association; as per the followijig resolution passed by 
the Board of Parks and R3creation on Novent»r 17, 1975. 
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2. Lots A, B & 5, Block 3 and Lots 1, 2 & 3 (except 
the south 33') of Block 5, all of D.L. 311 to be 
first consolidated into one parcel and so registered 
in the Land Registry Office 

3. All services including any transformers etc to be 
underground 

4. The detailed scheme of development which shall not 
exceed two storeys in height to be first approved 
by the Technical Planning Board after advice from 
the Design Panel as to the architectural design of 
the building, with there being suitable lawn, shrub 
and tree planting both on the landscaped setback 
areas adjacent to S. W. Marine Drive, along the 
southerly landscaped setback area of the site abutting 
West 70th Avenue and along the easternly landscaped 
setback area of the site abutting A^h Street as well 
as interspersed throughout the site. 

5. All signs to be approved by the Technical Planning 
Board with such signs to be facia signs, and non- 
flashing with the exception of one free-standing 
sign which shall also be non-flashing. 

FURTHER that should the above conditions or such other conditions 
as set by City Council following a Public Hearing be not 
complied with by the owners in order to permit the by-law 
to be passed within 120 days from the date of public 
hearing, then this approval shall expire. 

The application was approved by the Town Planning Commission 
subject to the conditions as set out by the Technical Planning 
Board . 

MOVED by Alderman Broome 

THAT the application be approved subject to the following 
conditions : 

'with the uses being restricted to a Bank; Restaurant 
(excluding drive-in with or without car service or take 
out food service); Professional offices; Recording 
Studio; Industrial Laboratory; Retail Stores including 
a drug store. Marine Accessory distributor and sales, 
subject to prior compliance by the owners with the following 
conditions : 

1. The south 33' of Lots 1, 2 3 of Block 5 to be 
first dedicated to the City to provide for the 
future street widening of West 70th Avenue. 

2. Lots A, B & 5, Block 3 and Lots 1, 2 & 3 (except 
the south 33') of Block 5, all of D.L. 311 to be 
first consolidated into one parcel and so 
registered in the Land Registry Office 

3. All services including any transformers etc. to 
be underground 

4. The detailed scheme of development which shall not 
exceed two storeys in height to be first approved 
by the Technical Planning Board after advice from 
the Design Panel as to the architectural design 

of the building, with there being suitable lawn, 
shrub and tree planting both on the landscaped 
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'It was moived by Goninissicsner Livingstcsie, secjcaided by Coranissioner DuMoulin, 

RESOLVED: That $14,587. be incliided in the Board's 1976 Sipplemental 
Bixiget reqiiests for a recreation staff person to work with 
the Vancouver and District Public Hoxasing Tenants Assoc. 

CAERIED. ' 

Public Housing Recreation Coordinator 

During the initial period of this project, January throu^ October, 1975, the 
recreation worker acted in the capacities of program organizer and resource 
coordinator. Tlirou^ his direct organizing ability, and his success at 
coordinating and using the resouroes of other oammunity agencies, ocnsiderable 
organizatiaial develc^xnent and program planning occurred - scsre exanples inclvide - 

Qianplain Place 

Throu^ the efforts of the coordinator, an informal five team softball league 
was organized. He was also able to acquire a small grant fron the South 
Vancouver Resouroes Board ($357.00) . A weekend carrping trip to Cultus Lake 
v*iich involved nine families was also organized. Tae Kuan Do and African 
Dancing programs were also developed. 

Culloden Court 

A childrens and pre-teen program had been active at Culloden Court. Uie coordinator 
was able to expand this program by helping the residents acquire a LIP Grant, 
viiich resulted in aoqirLsition of three workers. 

Annual Picnic 

The Recreation Coordinator was able to acquire donations frcsm various groi:ps to 
enable the Vancouver and District Public Hoiasing Tenants Association to buy 
prizes and currange for entertainment at the annual picnic. 

Other Activities 

The Recreation Coordinator was instrvitEntal in the organization of a chess 
tournament involving 30 people, social evenings and a stxxessful bcwling league. 


1976 Funding Request 

The funds allocated for the Vancouver and District Piijlic Housing Tenants 
Association e^^ired in October 1975. Subsequently, a request was made by the 
Associaticn to the Board of Parks and Itecreation, for oontiniaed svpport. Ihe 
brief submitted by the Association contained a budget v*u.c3i was in excess of 
$300,000. The Board was of the opinion that it was not in a position to 
svpport the entire proposal. Hcwever, the Board considered it was appropriate 
to acquire a staff person to continue to assist the Association with their work. 
■Hie motion referred to above, reflects the Board's position. Funds have been 
included in the 1976 Supplemental Budget of the Board of Parks and Recreation. 

The Association has been encouraged by the Board to seek financial assistance 
throu^ the Federal Government under the Canada Assistance Plan and throu^ 
the Provincial Govemnent. The Association has been informed by officials 
in the Provincicil Department of itecreation and Conservation, that any oommitirent 
to the program would be held pending information cn the sipport received at the 
local level. 

Ihe proposed Rscreation Coordinator will be assigned to the Central Services 
Section of the Recreation Department, where he will receive staff services and 
jAiiloscphical direction. He will be d^loyed in consultation with the Vancouver 
and District Public Tenants Housing Association vdiere he will receive day to 
day direction regarding need identification and program developnent. 

It is intended that the Recreation Coordinator will spend 45% of his time in 
direct progrem leadership, with the remaining time beiag devoted to organizational 
development with tenants recreation groi^js. 


Cont'd 
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■Hie bvKiget for the Recreaticxi Coordinator, for the period January 1 to 
Deoenter 31, 1976 is - 


1. 


Salaries : 


1 Reca:Eation Coordinator 
$1,011. a itonth x 12 itonths 


$12,132.00 


2. 


3. 


Fringe Benefits 

Total fringe benefits at 12% 

Transportation (car mileage) 


1,455.00 
1,000.00 


$14,587.00 


Pipprove the establishient of a full-time staff person within the Recxeaticn 
Department; Position siijject to classification by the Director of Personnel 
Services. " 


The City Manager submits the foregoing recommendations of the 
Superintendent of Parks and Recreation for Council's CONSIDERATION. 

If Council approves the foregoing report and in the event of 
senior government funding being received by the Vancouver & 
District Public Housing Tenants Association, the City Manager 
suggests that the approval be conditional on the Association 
assuming the cost of this position. 


11. Grants in Lieu of Vancouver City, B,C, Assessment 
Authority, School District, Hospital District, 
Municipal Finance Authority, and Greater Vancouver 
Regional District Tax Levies 

The Director of Finance reports as follows: 

"Bequests for grants in lieu of taxes have "been received from the following 
organizations. 

The Assessor for the City of Vancouver - B.C. Assessment Authority has either 
made the properties exempt for 1975 or certified they will be shown as exempt on 
the 1976 Assessment Boll in accordance with Charter provisions and the Sireotor of 
Legal Services has conflzmed the Charitable organizations qualify for this exemption 
under Section 396-C (i) of the Vancouver Charter. 

These requests for grants in lieu of taxes for the period from proof of 
occupancy or the date of the first building inspection to the dates the properties 
become exempt, are subject to Council approval. 

The requests are presented to Council in two sections; 

A. BeligiouB Organizations 

1. The Church in Vancouver $1,792.66 
2255 Quebec St. - Lots A&B&S70' of9 & IO/36/2OOA 

Church Buildings emd psirking 
Occupied and in use - Jtdy 28, 1975 

Grant to cover period from July 28, 1975 to December 31» 1975 

2. Temple Sholom $1,580.28 
14+26 Vest 10th Ave. - Lot 3 of 2 E I80 ft/l5l4/5UO 

Synagogue 

Occupied and in use from April 27 » 1975 

Begistered in Society's name May 26, 1975 

Grant to cover period frMi May 26, 1975 to December 3I, 1975 


Cont'd . • . 
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3. Broadway Pentecostal Tabeinacle 

2677 East Broadway - Lot E/22/sec. 3I+ THSL 
New Cihvirch bid. 1 ding 

Occupied and in use from December 1, 197U 

Date of first building inspection - Avigust 13, 1973 

Grant to cover period from Atigust I3, 1973 to December 31, 197U 

I4.. The Salvation Army 

3U03 East U9th Ave. - Lot 38/I & 8/339 J»i 

Salvation Army Citadel 

Occupied and in use from January 1, 1975 

Made exempt by B.C. Assessment Authority for 1975 

Date of first building inspection Jvine 1U» 197U 

Grant to cover period from Jtine lU, 197U to December 3I, 197U 

5« Seicho no le Ceuiada 

305 East 16th Ave. - Lot 2V98/301 
Church building 

Occupied and in use from April 1, 197U 

Made exempt by B.C. Assessment Authority for 1975 

Grant to cover period from April 1, 197U to December 3I, 197U 

6. Akali Sinfih Sikh Society 

U67 - U71 East 11th Ave. - Lot A/l25/26l4A 
Addition to temple 

Occupied and in use from January 1, 1975 

Grant to cover period from January 1, 1975 to December 3I, 1975 


B. Charitable Organizations 

1. Mental Patients Association 

2805 Vest 7th Ave. - Lot 1/3/2 & 14/32/192 
Rehabilitation of former mental patients 
Occupied and in use from March 21+, 1975 

Grant to cover period from March 21+, 1975 to December 3I, 1975 

2. Serendipity Playschool 

2720 Balaclava St. - Lot 1/78/5UO 

Playschool & Day Care Centre 

Occupied and in use from Janueoy 1, 1975 

Grant to cover period from January 1, 1975 to December 31, 1975 

3. Heigiibourhood Services Association of Greater Vancouver 
1705 Nelson St. - of Lot 21/58/185 

Activity Centre for Senior Citizens, children and families 

Occupied and in use from April 1, 1975 

Permits issued for alterations - December 6, 197U 

Grant to cover period from December 6, 197U to Decaaber 31, 1975 

i+. Opportunity Rehabilitation Workshop 
111 Victoria Drive - Lot C /2/183 

Expansion of Training Workshop for Vocationally Handicapped 

Made exempt for 1975 ^y B.C. Assessment Authority 

Date of first building inspection - September 9, 197U 

Grant to cover period from September 9, 197U to December 3I, 197U 

5. Vancouver-Richmond Association for the Mentally Retarded 
6655 and 6699 Arlington St. 
Residences for Mentally Reteorded 
Occupied and in use from October 6, 1975 
Date of first building inspection - January 11, 1975 
Grant to cover period from January 11, 1975 to Deoenber 31, 1975 


Cont'd . • • 


397 


Manager's Report, March 5, 1976 (FINANCE - 15) 

Clause #11 continued ; 

6. Broadway Pentecoatal Benevolent Aaaociatlon $28,607.09 
2633 SeuBt Broadvay 
Senior Citizens Housing 
Occupied and In use from Jxxly 1975 

Date of first building Inspection - October 9» 1973 

Grant to cover period from October 9. 1973 to December 31 » 1975 

On Hovember kt 1975 City Council approved a recommendation of tne City Ma n ager 
not to exempt from property taxes any senior citizen's housing projects whdch have 
received Provincial Covenment funding after March 31, 197U. 

The Broadway Pentecos-tal Benevolent Association has confirmed they 
have not received fiinding of any kind from the Provincial Government 
\inder the Elderly Citizen's Housing Aid Act and they therefore are 
not taxable imder that provision of the Charter, 

As grants in lieu of taxes are subject to Council approval, the 
above requests for grants in lieu of taxes amoionting to $48fl41»12 
in total are submitted for Council consideration." 

The City Manager submits the foregoing report of the Director of 
Finance for Council's CONSIDERATION. 


RECOMMENDATION 

12. Auto Allowance for City Employees 

The Director of Finance reports as follows: 

"A revised schedule of auto allowances payable to City employees who use 
their automobiles on City business has been prepared using current costs of 
automobile operation, Insurance, depreciation, etc. The present schedule has 
been in effect since July 1, 1975, and does not reflect current operating 
costs especially the significant Increase in insurance rates. 

The revised schedule is attached to this report as Appendix 1. 

It is also recommended that the casual rate (applicable to employees who 
drive low mileages on an Irregular basis) be raised from 17C to 22c per mile 
and that the present flat allowance be Increased from $50 to $65. 

The annual Increase in cost to the City is estimated at $67,450. Based 
on an effective date of March 1, 1976, the 1976 cost would be approximately 
$56,200, which will be provided in the 1976 budget. 

A copy of the report has been sent to the V.M.R.E.U. , Vancouver Fire 
Fighters Union, Local 18, The City of Vancouver Foremen's Association, The 
International Brotherhood of Electrical Workers, Local 213 and The Registered 
Nurses Association of B.C., each of wfelch has some members affected. 

RECOMMENDED that: 

(1) The revised schedule of auto allowances as per Appendix 1 
be approved effective March 1, 1976. 

(2) The casual auto allowance rate be Increased from 17c to 22c per mile 
effective March 1, 1976 and that the present flat allowance 

be increased from $50 to $65. 

(3) The estimated increase for 1976 amounting to $56,200 be provided 
in the 1976 budget. 

(4) The Vancouver Public Library, The Board of Parks and 
Recreation and the Vancouver Police Board be Informed of 
the action taken by Council, with the recommendation that 
these Boards follow the same procedure." 

The City Manager recommends that the foregoing report of the Director 
of Finance be approved. 

(A copy of the detailed report is on file in the City Clerk's Office.) 

FOR COUHai ACTION SEE PAGFf^^<5fr^^ 7 
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Property Matters 3B8 

RECOMMENDATION 

1. Property Endowment Fund 
- Transfer of Property 

The Director of Finance reports as follows: 

"On June 17, 1975 City Council passed the following motion: 
'That a Property Endowment Fund be established based on the Objectives, 
Revenue Policy, and Structure proposed in the Mayor's memorandum of 
May 15, 1975 to the Standing Committee on Finance and Administration'. 

The Accounting Division and Property Insurance Department have 
extracted those properties which are not required for civic use and 
listed them for transfer to the Property Endowment Fund. 

The properties for transfer are as follows: 

Tax sale properties, at cost: $ 298,825 

Properties purchased for servicing and 

resale, at cost: 2,519,320 
Capital properties (at assessed values, at 
December 31 , 1974): 

Parks (Champlain Heights area): 1,971,036 
(These properties will be transferred 
back to Capital Properties when the 
specific lands in Champlain Heights are 
dedicated to park purposes.) 

False Creek industrial site: 3,385,667 
Sundry capital properties: 26,019,127 
Block 42, (at option price): 7,000.000 

$ 41 ,193,975 

The tax sale properties to be purchased from the revenue fund for 
cash, the remaining properties to be contributed to the Property Endow- 
ment Fund. 

A listing of the properties, by legal description, has been 
submitted to the City Clerk's office for review by members of Council 
if they so desire. 

The Director of Finance recommends: 

Council approve the transfer of the above properties as of 
January 1, 1975 as well as agreements for sale relating to those properties 
in the amount of $436,484.00 to the Property Endowment Fund: 

Council approve the purchase by the Land Purchase Fund for future 
civic use of the remaining tax sale properties in the amount of $19,077.00 
this amount being cost (these properties are held for Park purposes)." 

The City Manager RECOMMENDS approval of the recommendations of the 
director of Finance. 

2. Extension of Sale Date - 2 acre Senior 
Citizen Site Langara. Soutiiyan JFoimdation . 

The Supervisor of Property and Insiirance reports as follows: 

"On May 27th, 1975 City Council approved a number of recommendations with 
regard to Langara Lands. Specifically two acres for senior citizen housing 
were to be sold to the Southvan Foundation at a price of $500,000.00. The 
date of sale was to be the date of issuance of a development permit or 120 
days f2?om May 27th (September 2Uth), I975. 
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Clause- -^2. (-epntM) 


As the subdivision plan, creating the various sites in Langara, was not 
deposited until the beginning of October a status report on the Langara 
Lands was submitted to Council October 21st, 1975 • 

At that time the Southvan Foundation had not completed financial arrangements 
with the B.C. Government and Central Ifortgage and Housing Corporation. Therefore 
it was recommended that the date- of -sale be amended to be the date of issuance of 
a development permit or 120 days from October 21st (February 17th, 1976). 
Council approved extending this sale date and also approved the sale on City 
terms of 2^io down, and the balance in three equal installments payable at the 
interest rate of 11^^. 

C.M.H.C. recently advised o\ir office they have been woricing with the Southvan 
Foundation since March, 1971+ and are satisfied that the Foundation have the 
ability to develop their project at a satisfactory per unit sale price and have 
sTiggested that preliminaiy sketch plans be prepared using start-up funds 
approved in July, 197U. However, C.M.H.C. are unable to make a further 
commit oent at this time and expect it will be May before they can give any 
firm direction with respect to funding. 

Southvan Foundation have been billed with an adjustment date of February 17, 1976 
for the 25^ down payment and interest will accrue from that date. However, 
since funds are not available they are requesting an extension of the sale 
date for a further six months to August 17th, 1976. 


With the sale date set at February 17, 1976 Southvan Foiandation is required to pay, 
by that date, 2% downpayment ($125,000.00), taxes for February l6-December 31, 1976. 
Interest will accrue at XYfo on the outstanding balance from date of sale, However, 
since C.M.H.C. are unable to make a funding commitment Southvan Foundation are re- 
questing the sale date be extended for a further six months to August 17, 1976 resuH 
ing in a savings to the Society of interest and reduced taxes. It is 

RECOMMENDED THAT the date of sale of the two acre senior citizen site in 
' Langara be extended from February 17th, 1976 to August 17th, 1976." 

The City Manager RE&OMMENDS that the foregoing recommendation of the Supervisor of 
Property and Insurance be approved. 


3 • Establishment for Lane Purposes 


Thq Supervisor of Property and Insurance reports as follows: 

"Lot C of 30 to 34, Block 224, D.L. 526, Plan 3559 situated north 
side of 3rd Avenue between Yew and Arbutus Streets was acquired by 
tax sale in 1936 and subsequently sold in 1939, with the City 
retaining the north 2 feet for lane purposes. The north 2 feet 
have been in use as lane since that time; however it was never 
formerly established for that purpose. 

To correct this situation the City Engineer has requested that we 
proceed to have this portion of Lot C established as lane at this 
time and it is therefore: 

RECOMMENDED that the north 2 feet of Subdivision C of Lots 30 to 
34, Block 224, D.L. 526, Plan 3559 be established as highway and 
that the formal Resolution establishing the same and submitted 
concurrently with this report be passed by Council." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Property and Insurance be approved. 
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4. Sale of Property 

The Supervisor of Property & Insurance reports as follows 

"Offers to purchase were received by the City Clerk as a result 
of the City's call for tenders, and were opened in public 
February 23, 1976. 

RECOMMENDED that the following offer to purchase be accepted and 
approved under the terms and conditions set down by Council, being 
the highest offer received. " 


Lot 11 of 9, Block C, D.L. 183, Plans 127 and 417 
Situated North Side Venables between Woodland and 
McLean Streets 


Name 

Giovanni 
Ambrosetti 


Approx. 
Size 

33' X 122' 


Purchase 
Price 

49,000.00 


Terms 
City Terms 


Conditions 

Bulkhead 

Agreement 

Required 


The City Manager RECOMMENDS, tliat the foregoing Recommendation of the 
Supervisor of Property & Insurance be approved. 


INFOMATION 


5. N/W corner of Prior Street & 
Jackson Avenue. 

The Supervisor of Property and Insurance reports as follows: 

"A letter has been received addressed to the office of the City Clerk dated 
February 6th, 1976, from Pastor Annie Girard with respect to a City owned lot 
at the north/west comer of Prior Street and Jackson Avenue on which she has 
made an offer to purchase for $5,000.00. The Supervisor of Property and In- 
surance has been asked to prepare a report on this matter and the following 
is submitted for Council information. 

The lot in question is Lot A, Subdivision 17 and l8. Block 103, D.L. 196, Plan 197 
and was purchased by the City in 1958 for replotting purposes. It is zoned RT-3, 
measures 50 feet by 66 feet and is a developable site by itself. The abutting 
property to the north is developed as a church site but is owned by Annie Lluella 
Girard as an individxial. 

In March 1974 the owner of the abutting property approached the City with a 
request to purchase the City's lot. The lot was subsequently released for 
sale by the Pianning D epartment subject to its consolidation with the privately- 
owned lot, and a market value of $25 > 000. 00 was established. At this point the 
prospective purchaser was advised that the combined site was not of a sufficient 
size to pennit expansion of the existing church facilities and| if this was 
the intent, an application for a development peimit should be made prior to 
final negotiations. 

The prospective purchaser later advised that the intended use for the property 
was for a lawn or a parking lot and offered the sum of $1,000.00. As it was 
apparent at this time that the party was not interested in paying the market 
value for the City lot, two alternatives were suggested to her which would 
permit the uses she had indicated, at far less cost. 

(a) As a lawn - a garden permit was suggested at an annual fee of $11.50. 

(b) As a parking lot - a lease was proposed. 
Both alternatives have been rejected. 
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Claus^-#5 (Cont'd) 

The Supervisor of Property and Insurance recommends against the sale of this 
site for the sum of $5,000.00^ for the following reasons: 

(a) The acquisition of the City's lot does not pix)vide the abutting owner with 
a site of sufficient size under the present zoning and development by-law 
for a church development. 

(b) The sale of the lot at one-fifth of its market value would be to a private 
individixal as the church does not own the abutting lot. 

(c) The uses to which the lot would be put as indicated to this office by the 
prospective purchaser are either a lawn or a parking site which can be 
accomplished by 

fi) a garden permit at $11.50 per annum 


(d) The estimated market value of the lot is $25,000.00 and the disposition of the 
land for such uses to a private individual at a fraction of its worth is 
imwarrant ed . " 

The City Manager submits the foregoing report of the Supervisor of PlxDperty and In- 
surance to Council for INFORMATION. 



a lease 


DELEGATIOW-ftEQUEST : 


Pastor Annie Girard 


FOR COUNCIL ACTION SEE PAGE{S) 
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STANDING COMMITTEE OF COUNCIL 
ON FINANCE & ADMINISTRATION 


February 19, 1976 


A meeting of the Standing Committee of Council on Finance 
and Administration was held in the No. 3 Committee Room, third 
floor, City Hall on Thursday, February 19, 1976 at approximately 
1:30 p.m. 

PRESENT: Alderman Volrich, Chairman 

Alderman Bowers 
Alderman Kennedy 
Alderman Sweeney 


ABSENT: 


Aldennan Marzari 


COMMITTEE 
CLERK: 


G. Bard en 


RECOMMENDATION 


1. City St as-e Request for Cultural Grant 

The Committee had for consideration a Manager's report 
dated February 12, 1976 (copy circulated) in which the Director 
of Social Planning reports on the request of City Stage for a 
cultural grant of $11,000 towards operating costs for 1976 and 
a one-time grant of $9,000 towards equipment and installation 
costs . 

In December, 1975 the City Stage was forced to vacate its 
premises at Howe and Dunsmuir Streets because of new development 
taking place. Following an exhaustive search, they located new 
premises at 745 Thurlow Street. The City Stage has obtained a 
lease of these premises for five years with an option to renew. 
This move will incur a one-time relocation and construction cost 
of $50,^50 and the City Stage is requesting a one-time grant for 
the move. 

A siwmary of the City Stage 1976 Budget is as follows: 


Revenue: 

Box Office Receipts $ 56,000 

Other Earnings 2,500 
Grants to Theatre 
Operation: 

City of Vancouver 11,000 

Province - B.C. Cultural Grant 27,500 

Canada Council 40.000 


140,000 


Expenses: $154,950 
Estimated Leasehold, 
Improvements, Equipment 

& Installation Costs 50,^50 

205.^00 

Fund Raising Objective (65,SOO) 


Standing Committee of Council 
on Finance and Administration 
February 19, 1976 

Clause #1 continued ; 

The Committee questioned a surplus that the City Stage 
shows at December 31, 1975 and is not included in their 1976 
Budget. 

Mr. Ray Mi chal, Managing Director of City Stage, stated 
they would like to keep the $12,000 surplus in reserve to be 
put towards the $65,^00 if necessary. If it is not necessary, 
the $12,000 will be included in their budget next year. 
Mr. Michal, when questioned as to how they propose to raise 
the $65,SOO, stated they hope to get approximately $10,000 each 
from the City, Federal and Provincial Governments. They would 
like the City to take the initiative as it would make it easier 
for them when approaching the senior governments. The balance 
they hope to raise through the private sector. 

The Committee expressed concern that it would set a 
precedent if a cultural grant were approved outside of the 
cultural grant guidelines as recommended by the Director 
of Social Planning, and following further discussion it was 

RECOMMENDED 

(a) THAT a grant of $11,000 be made to City 
Stage for its operating budget; 

(b) THAT a one-time grant of $9,000 be made 
to City Stage to be used for equipment 
and installation for its new theatre 
location; 

(c) THAT the above two grant amounts be included 
in the $275,000 allocation for Cultural 
Grants as shown in the 1976 Cultural Grant 
Guidelines . 


INFORMATION 


2. Discussion of Miscellaneous Points of the City's 
Assessment and Property Taxation Brief to the 
Provincial Commission ^ 


The Director of Finance is putting together a brief 
on assessment and property taxation to be presented to 
the Provincial Commission on Property Assessment and Taxa- 
tion in March, He discussed the proposed brief with the 
Committee with a view to receiving guidance on the 
Committee's views on the following points dealing with 
exempt properties and how they should be taxed or not taxed: 

A. Provincial Government property 

B. Crown corporations 

C. Municipal property not in use for Civic purposes 

D. charitable organizations 

E. National Harbours Board properties. 

The Director of Finance will finalize the brief shortly 
for approval by the Committee and City Council, taking into 
account the points raised at today's meeting. 

(Alderman Sweeney left at this point in the meeting). 


2 i03 
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Item 3 (Continued) 

4. (cont'd) 

setback areas adjacent to S.W. Marine Drive, along 
the southerly landscaped setback area of the site 
abutting West 70th Avenue and along the easternly 
landscaped setback area of the site abutting 
Ash Street as well as interspersed throughout 
the site. 

5. All signs to be approved by the Technical 
Planning Board with such signs to be facia signs, 
and non-flashing with the exception of one free- 
standing sign which shall also be non -flashing . 

FURTHER that should the above conditions be not complied with 

by the owners in order to permit the by-law to be passed 
within 120 days from the date of public hearing, then 
this approval shall expire.' 

CARRIED. 

4. Lots 18-24, C and B, Block 22, N^s Sec 34, THSL 

Situated on the North side of East Broadway between 
Slocan and Penticton. 


An application was received from Mr. W. A. Street, Barrister 

and Solicitor on behalf of Broadway Tabernacle, to rezone 

lots 18-24, C and B, Block 22, N^s Sec 34, THSL, situated 

on the north side of East Broadway between Slocan and Penticton. 

FROM: RS-1 One Family Dwelling District 

TO: CD-I Comprehensive Development District. 

This application is approved by the Technical Planning Board, 
with the uses being restricted to a church and senior citizens' 
apartment building with customary accessory uses, subject to 
the following conditions : 

1. The detailed scheme of development to be first approved 
by the Technical Planning Board after consultation with 
the Design Panel with regard to architectural design and 
advice from the Town Planning Commission. The gross floor 
space ratio not to exceed 0.55. The development not to 
exceed two storeys nor 35 feet in height. The bulk, mass 
and form of development to be in keeping with the adjacent 
one family area. The development to provide adequate 
setbacks from the property lines; open landscaped area and 
satisfactory off-street parking facilities, etc. 

2. The site to be developed and maintained at all times 
as one integrated development. 

3. No signs or advertisements shall be permitted save for 
such sign or advertisementsas may be approved by the 
Technical Planning Board having regard to Section 10(21) (a) 
- Signs and Advertisements permitted in an R District - of 
the Zoning and Development By-Law. 

FURTHER that should the above conditions or such other conditions 
as set by City Council following a Public Hearing not be 
complied with by the owners in order to permit the three 
readings of the amending by-law to be implemented within 
120 days from this date (Public Hearing date) this approval 
shall expire , ' 

The application is also approved by the Town Planning Commission 
subject to the conditions as set out by the Technical Planning 
Board . 
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3 . Revision of Tax Bill 

On October 23, 1975 The Finance Committee requested the 
Director of Finance to investigate and report on re-design of 
the tax form to simplify and clarify the bill for tax payers, 
such as separation of amounts owing each agency, homeowner's 
grant and penalty-due date, and bonusing for pre-payment. 
The Director of Finance presented a revised tax form but the 
Committee felt it should be studied further by a professional 
designer and a forms manufacturing company. 

The Director of Finance agreed to contact the Office of 
Design in Ottawa and a forms manufacturing company on this 
matter. 


The meeting adjourned at approximately 2:50 p.m. 

FOR COUNCIL ACTION SEE PA6E(S) ...Xj:^ 


REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 

February 19, 1976 


A meeting of the Standing Committee of Council on Planning and 
Development was held in the No. 1 Committee Room, Third Floor, City 
Hall, on Thursday, February 19, 1976, at approximately 3.30 p.m. 

PRESENT: Alderman Bowers, Chairman 

Alderman Cowie 
Alderman Harcourt 
Alderman Kennedy 

ABSENT: Alderman Bird (Leave of Absence) 

CLERK: M. L. Cross 


RECOMMENDATION 

1. Location of Liquor Stores in the West End . 

The Committee considered a report dated February 12, 1976 which 
the City Manager submitted for Information. (Copy Circulated) . 

Ms. B. Howard of the Planning Department advised that discussions 
have been held with officials of the Liquor Administration Branch 
and Engineering staff concerning the location of liquor stores in the 
West End with respect to traffic back-ups. Liquor Administration 
Branch officials indicated that the Robson Street store was being 
phased out and they^were attempting to attract people to the Alberni 
Street store. Mr. R. G. Gascoyne, Assistant City Engineer, Traffic 
and Transportation, advised that the traffic situation on Robson at 
this location was tolerable. There is only one entrance into the 
liquor store parking lot and if the situation" worsens , perhaps two 
sidewalk crossings; one for ingress and one for egress, would be 
required. 

RECOMMENDED 

A. THAT the Liquor Administration Branch be advised that 
it is anticipated that the traffic situation on 
Robson Street will continue to worsen and that they 
take this into account in their future planning for 
liquor stores in the West End. 

B. THAT the report of the City Manager dated February 
12, 1976 be received. 


(Alderman Cowie wished to be recorded as opposed to Recom- 
mendation A) . 
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2. Employment Growth and Location in the City of Vancouver 

in Relation to the Objectives of the Livable Region Program 
of the G.V.R.D. 


The Committee considered a report dated February 5, 1976 which 
the City Manager submitted for consideration (copy circulated) and a 
report dated November, 1975 prepared by the Planning Department 
entitled "Employment Growth in Vancouver: A Research and Issue 
Definition Paper for Discussion" (on file in City Clerk's office). 

Mr. D. Hayes of the Planning Department advised that the 
purpose of the recommendations contained in the report is to ensure 
that local commercial areas and industrial areas are used for such 
purposes and not for offices. The department is not trying to 
eliminate local commercial functions or offices related to the 
industry concerned, but would like to prevent regional offices 
being constructed in these areas. In the report the Director of 
Planning recommended: 

" 1. Instruct the Director of Planning to make application to amend the C-4 
district zoning schedule as follows : 

Include offices as outright uses only if: 

(i) They have a floor space ratio of 1.20 times or less (equivalent 
to the outright density permitted in the C-1, local commercial 
district zoning schedule; AND 

(ii) Contain less than 5,000 sq.ft. of net rentable office space 
(this would permit employment of up to about 30 people) ; 

It shall be the stated policy of City Council not to permit larger 
employment generating offices in C-2 areas as conditional uses except 
in unusual circumstances. Council will only consider applications 
which are accompanied by special justification by the applicant and 
a report on the proposal from the Director of Planning. 

2. Instruct the Director of Planning to make application to amend the 
M-1 and M-2 industrial zoning schedules to remove "office building" 
as a conditional use in such schedules. Offices as an ancillary 
use to industrial buildings (as already detailed in the zoning 
schedule will continue to be permitted. 

3. Instruct the Director of Planning to: 

(i) Make application to create an M-lB zoning schedule which shall 
be identical to the current M-1 zoning schedule except that 
after "office building" as listed as a conditional use, add 
"to a maximum floor space ratio of 1.2". (The same as the 
maximum now permitted in C-1 zoned areas and proposed for C-2 
areas.) 

(ii) Make application to rezone the areas shown as areas "a" and "b" 
on the accompanying map (Appendix I) from M-1 to M-lB. These 
areas include the frontage, to a depth of 150 feet, of Burrard 
Street, 4th Avenue, Arbutus Street, and 10th Avenue within the 
currently zoned M-1 area. This will permit small offices in 
continuation of existing implicit development policy for these 
areas . 

(iii) Make application to rezone the area shown as area "c" on the 
accompanying map (Appendix I) from M-1 to C-2. This one and 
a half block rezoning of the frontage on Arbutus Street 
recognizes the existing commercial uses, is contiguous with 
an existing C-2 area on 12th Avenue, and is essentially a 
rationalization of the zoning in this location. 

4. Instruct the Director of Planning to inform all affected property 
owners of the applications for amending the zoning bylaw as noted 

in 1, 2, and 3 above, and to arrange appropriately for public infor- 
mation meetings to ensure that the concerns of people affected are 
discussed and brought to the attention of City Council prior to the 
Public Hearing/s on these matters." 
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Clause No. 2 Continued . 

There are a number of sites in industrial areas advertised as 
office building sites based on the fact that conditional uses have 
been allowed in the past. The Committee felt that this matter 
should be deferred for clarification of the policy. Mr. Spaxman 
requested guidance on how to handle development permit applications 
for conditional use offices in M-1 areas in the interim. The 
Committee indicated that in the inner area of the City the applications 
should be turned down. There should also be some consideration 
given in the future to the preparation of design guidelines for 
commercial and industrial area. 

The City Engineer and Director of Finance also comment on 
the report prepared by the Planning Department. 

After discussion the Committee 

RECOMMENDED 

A. THAT the Director of Planning be instructed to make 
application to amend the C-2 district zoning schedule 
as follows: 

Include offices as outright uses only if: 

(i) They have a floor space ratio of 1.20 
times or less (equivalent to the out- 
right density permitted in the C-1, 
local commercial district zoning 
schedule; AND 

(ii) They contain less than 5,000 sq.ft. of 
net rentable office space (this would 
permit employment of up to about 30 
people) ; 

It shall be the stated policy of City Council not 
to permit larger employment generating offices in 
C-2 areas as conditional uses except in unusual 
circumstances. Council will only consider applica- 
tions which are accompanied by special justification 
by the applicant and a report on the proposal from 
the Director of Planning. 

B. THAT the Director of Planning be instructed to inform 
all affected property owners of the applications for 
amending the Zoning By-law in A above, and to arrange 
appropriately for public information meetings to ensure 
that the concerns of people affected are discussed and 
brought to the attention of City Council prior to the 
Public Hearing/s on these matters. 

C. THAT recommendations 2 and 3 contained in the report of 
the City Manager dated February 5, 1976 be deferred for 
further consideration and clarification of the policies 
for industrial areas. 
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INFORMATION 


3. 


Champlain Heights - Areas E & F (Status Report #2) . 


The Committee considered a report dated February 18, 1976 
(copy circulated) which the City Manager submitted for Information. 

In the report the Champlain Heights Interim Project Manager 
reports that no tenders were received for Enclave 1 but steps are 
being taken to remedy the lack of response. He noted that with 
respect to servicing the City Engineer would report as well as the 
Director of Planning for the housing mix in Areas E & F in view 
of the probable loss of 400 low cost housing units resulting from 
the approval of the Marine Drive-Boundary Road bypass. 

RESOLVED 

THAT the report of the City Manager dated February 18, 1976 
be received. 


RECOMMENDATION 

4. Champlain Heights Areas E & F - Housing Mix . 

The Committee considered a report of the City Manager dated 
February 18, 1976 (copy circulated) in which the Director of 
Planning reports on the housing mix in areas E & F in view of the 
. probable loss of 400 low cost rental housing units. 

With respect to the analysis of the effect of trucking along 
Marine Drive, a consultant will be required. The City Manager 
recommended that the matter of retaining a consultant not be 
approved until additional information is received on terms of 
reference etc. 

Mr. R. Youngberg, Associate Director, Area Planning, advised 
that it will be possible to stay within the existing overall density, 
adding 100 units to allow flexibility in terms of the changing 
socio/economic mix within the total package. The City Engineer could 
carry on with design of roads and utilities and the registration of 
the subdivision and the Planning Department could proceed with re- 
zoning. Before the Engineer commences with servicing there should be 
knowledge of the marketing of the lands and financing. Once 
servicing starts there will be a pressure of debt charges etc. and 
the City may be forced to make hasty decisions which might affect 
the development. 


RECOMMENDED 

A. THAT no action be taken with respect to increasing the 
density of Enclaves 2 to 8 and 12 to 21 inclusive. 
Areas E & F, and application for rezoning proceed on 
the basis of the existing proposed numbers of units. 

B. THAT the Planning Department continue with its analysis 
of alternative land uses below South East Marine Drive. 

C. THAT the matter of retaining a- consultant to undertake 
an analysis of the- effect of trucking along Marine Drive 
be subject to the approval of the City Manager following 
receipt. of additional information on terms of reference, 
etc. 
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INFORMATION 

5. Champlain Heights -r Areas E & -F (Engineering Services ) . 

The Committee considered a report dated February 19, 1976 (copy 
circulated) which was distributed at the meeting. The City Manager 
.submitted the report for Information. 

Mr. W. Curtis, City Engineer, advised that to this point in 
time, the expenditure for design and survey operations is 
approximately $35,000 and clearing and access costs will be $150,000. 
Funds for this work are available from previous budgets. About 
June, 1976 costs are expected to accumulate at the rate of $375,000 
per month and in 1977 $450,000 per month. In 1978 $1.5 million will 
be required to complete the streets construction. If phasing or 
slowing down of servicing occurs, it would cost $1.5 million per year 
for inflation. 

Mr. P. Leckie, Director of Finance advised that the proposed 
development costs for Champlain Heights are estimated at 
$12.25 million. Financing for $6.25 million is available with the 
balance to come from disposition of sites. If the Engineer is 
instructed to install services. Council should approve the necessary 
borrowing authority. This should not be done until it is known that 
some of the land can be marketed. 

RESOLVED 

THAT the report of the City Manager dated February 19, 1976 
be received. 


The Meeting adjourned at approximately 5.45 p.m. 


FOR COUMCIL ACTION SEE PAGE(S) . 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON 

HOUSING AND ENVIRONMENT 


February 26, 1976 

A meeting of the Standing Committee of Council on Housing 
and Environment was held on Thursday, February 26, 1976, at 1:30 p.m., 
in the No. 1 Committee Room, Third Floor, City Hall. 

PRESENT: Alderman Harcourt, Chairman 
Alderman Bird 
Alderman Boyce 
Alderman Cowie 
Alderman Rankin 

CLERK: J. Thomas 

The Minutes of the meeting of February 5, 19 76, were adopted. 


HOUSING MATTERS 


INFORMATION : 

1. Standards of Maintenance By-law 

At its meeting on October 30, 19 75, the Committee instructed 
the Directors of Legal Services and Permits and Licenses to report 
on aspects of the Standards of Maintenance By-law. 

A. 

The Director of Legal Services, in a Manager's Report dated 
February 19, 1976, (circulated) reported on the applicability of 
the By-law which arose from a Charter Amendment in 1974, and he 
addressed himself to the principle question as to what buildings 
were covered by the By-law. The amended wording of the relevant 
section was as follows : 

"for fixing standards of fitness for human habitation 
to which all dwelling-s, whether single or multiple , 
shall conform, and for requiring the owners of dwellings 
to make the same conf orm. . . . and for providing. ... that 
in default. .. .the city may.... enter and effect such 
repairs, renovations or alterations as are necessary 
to make the dwellings conform...."? 

Therefore, the question to be resolved was what was meant by the 
phrase "dwellings, whether single or multiple". 

The Director of Legal Services reported as follows : 

"When I was appearing before the Private Bills Committee, 
that Committee was advised that block-busting was the 
concern that prompted Council to ask for an amendment. 

It seems to me that in order to apply the By-law a build- 
ing must be a dwelling. If there has been total abandon- 
ment by the owner with a view to redevelopment to something 
else, I would doubt that it would apply. If the premises 
were totally vandalized so that they were quite incapable 
of being used as below standard accommodation, I doubt that 
it would apply. It may well be that the section could be 
interpreted as meaning "occupied habitable accommodation" 
because the section is concerned with protecting the 
occupants of dwellings. The very least, I think, would 
be that the building must be capable of being used for 
housing, albeit below the standard required. I think a 
Court would have difficulty supporting an Order where the 
owner indicates that he wishes to discontinue using it for 
living accommodation or, to put it another way, I do not 
believe the section could be used to recreate or create 
housing accommodation. If this were the case, it would 
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be, in effect, freezing a person's use of his land if it 
had ever been used for habitable accommodation and is a 
deprival of his rights under the Zoning and Development 
By-law. 

In addition, the section is concerned with "repairs, reno- 
vations or alterations". This suggests there is something 
in existence but which .is below a prescribed standard. It 
would not, I think, include massive reconstruction or 
re-creation. 

In the end result, however, the only way to find out what 
the section covers would be to have a test case." 

RESOLVED, 

THAT the Manager's Report dated February 19, 1976, 
be received. 

B. 

In response to a request from the Chairman the Director of 
Permits and Licenses, in a Manager's Report dated February 18, 
1976, (circulated) submitted a status report on the Standards of 
Maintenance By-law in which he reviewed the initial history and 
philosophy, the legal position, and enforcement experience to date. 

The Director of Permits and Licenses reported since the By-law 
was adopted approximately 15 complaints had been received involving 
untidy yards, wrecked automobiles, poor exterior condition, including 
gutters , downpipes , porches and stairs and minor complaints about 
interior conditions. Orders had been issued in all cases. A very 
high degree of acceptance of the By-law was indicated by the fact 
that 85% compliance was being experienced on a first notice. 

A list of 23 addresses in the downtown core area had been 
referred to the department in late 1975. Each site had been inspected 
and some addresses proved to be other than living accommodation, 
buildings demolished, etc. Two premises were found to be satisfactory 
and orders were issued on one which is now being processed. The 
Director of Permits and Licenses advised eleven premises on the list 
were vacant and had been for varying periods of time (up to a year) . 
Several of these were vacant units above commercial premises. In 
practically all cases staff had been informed that the owner did not 
want to continue the use of the building as living accommodation. 

To date no orders to rehabilitate vacant premises in accordance 
with the procedure laid down in the By-law had been issued. 

The Director of Permits and Licenses drew attention to the 
following opinion from the Law Department, which had been obtained 
in February, 1975: 

"In my opinion regardless of what provisions are contained 
in any Standard of Housing By-law, there is no way in which 
the City could force an owner to maintain his premises in 
any fashion permitted as an outright use under the Zoning 
By-law, and if you attempted to deny a permit for any such 
outright use, such owner would have no difficulty in obtaining 
a Writ of Mandamus." 

The Director of Legal Services recently advised "that this opinion 
is still valid, and that an order to an owner to bring up dwellings 
(whether single or multiple) to standards of fitness for human 
habitation, as laid down in the Standards of Maintenance By-law, may 
be made even though the owner may not wish to continue the use. 
However, the City cannot order or require any owner to use the dwelling 
for human habitation purposes." 
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RESOLVED, 


THAT the Manager's Report dated February 18, 1976, be 
received . 


RECOMMENDATION : 

2. Restoration of Essential. Services: 
Lodging House By-law 

On October 30, 1975, when discussing the restoration of 
essential services the Committee instructed the Director of Legal 
Services to report on appropriate amendments to the Lodging House 
By-law regarding the restoration of essential services. 


In a Manager's Report dated February 19, 1976, the Director 
of Legal Services advised it was within the power of Council 
to specify in a by-law what it considers essential services and 
to require that they not be discontinued during occupancy and, if 
discontinued, to restore such services within forty-eight hours. 
Council could also make a violation of such a regulation an offence. 
However, there was no power to allow Council to instruct anyone to 
do it should the owner fail to comply. 

The Director of Legal Services pointed out in the report: 
"the Standards of Maintenance By-law has a limitation prohibiting the 
City from doing ordered work until 60 days' lapse, and this would 
be the only by-law under which we could proceed. There is no other 
Charter authority to enable Council to enter on private premises and 
do work of this nature". 

After discussion, it was 
RECOMMENDED, 

THAT the Director of Legal Services be instructed to 
seek a Charter Amendment to the Lodging House By-law 
requiring the restoration of essential services within 
twenty- four hours. 


3 . Vacant Premises in Downtown Core Area 

City Council on February 10, 1976, approved a recommendation 
of the Committee that the owners of the following premises be requested 
to appear before the Committee to show cause why the Committee should 
not recommend to Council that orders be issued by Council requiring 
the said owners to renovate their premises under the provisions of 
the Standards of Maintenance By-law: 


3 31 Main 
536 Prior 
349 Powell 
420 E. Hastings 
420 E. Cordova 
522 Richards 
525-31 Carrall 
44 5 Gore 


30 Js E. Hastings 
53 W. Hastings 
210 Keefer 
207 Union 
24 Water 
515 W. Pender 
876 Granville 
172 E. Cordova. 


Representations to the Committee were made by the following: 


30 h E. Hastings 


Mr. Yuet Keong Tong, owner, stated he had 
bought the premises five months ago. He 
rented three businesses on the ground floor - 
a tailor shpp , bakery, and restaurant, and 
the remai^dpr of the three-storey building 
was vacant^nd too costly to renovate as a 
rooming house. Mr. Tong said he wanted to 
demolish the building. 
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536 Prior Mr, David Guy, lawyer for Mrs. Toy See Mow, 

stated the premises had been a rooming house 
of the cabin type but had been closed, all 
services shut off, and his client, an elderly 
lady in her seventies, was living in a small 
suite at the front of the premises. She had 
no financial resources to undertake renovations. 

515 W. Pender Mr. Eng^, for Fairview Enterprises Ltd. advised 

the property was one of three comprising half 
a block planned for redevelopment to 2 3-storey 
mixed commercial and residential use. A devel- 
opment permit was being resubmitted as soon as 
the developers received a report from the 
Director of Social Planning on public amenity 
requirements . 

210 Keefer Mr. David Eng , for Harry James Agencies Ltd., 

outlined plans for conversion to office space 
for this property. He advised a development 
permit was obtained September 2, 1975, and the 
project was presently awaiting a structural 
engineering report. 

3 31 Main Mr. Wong, for Tom & Sons Enterprises Inc., 

advised his clients had purchased the property 
in the later part of 1974 on the basis of 
information from the City that it was zoned 
commercial. There were no rooms on the second 
floor at that time, and there are none there now. 
The ground floor is rented for a restaurant, 
office, barber shop, and retail store. 

420 E. Hastings Wong Ying, owner, speaking through an interpreter, 

stated she had spent $30,000 installing a 
sprinkler system and could not afford a further 
$10,000 for the work that remained to be done. 
Therefore, she had closed the rooms. 

876 Granville A representative of M.E.P.C. Canadian Properties 

Ltd. estimated it would cost $100,000 to bring 
the property up to By-law standards. As a result 
of a fire in September, 1975, the upper floors 
were damaged and the company was currently await- 
ing insurance claim settlement. The owners were 
willing to work with the Committee to see what 
could be done with the building. 

525 Carrall In a letter to the Committee the lawyers for the 

owners, Lim Sai Hor Dow Mock Benevolent Society, 
advised that application had been made for a 
loan under the R.R.A.P. Program but C.M.H.C. re- 
ported rehabilitation repairs were too extensive 
to be feasible. A representative of the Society 
also addressed the Committee. 

349 Powell The Director of Environmental Health advised that 

the premises were now rented to St. James Workshop, 

No representation was made on behalf of the following premises: 

420 E. Cordova 207 Union 

172 E. Cordova 522 Richards 

445 Gore 53 W. Hastings 
24 Water 
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Special Council (Public Hearing) August 27, 1970 6 

Item 4 continued. 

Mr. Street, Solicitor for the applicant Broadway Tabernacle, 
spoke to the matter and requested that the original application 
be granted. The original application requested a floor space 
ratio of 1.45 and a scheme of development which would allow a 
structure 60' x 90' of 9 storeys as a senior citizens' housing 
unit comprising some 80 units. Mr. Street pointed out that 
the original application provided for some 70 underground parking 
spaces and 20 surface parking spaces with landscaped setbacks 
and areas, and a church structure with normal facilities ancillary 
to a church. 

MOVED by Aldermen Wilson 

TPiAT the original application be approved as submitted with 
the uses being restricted to a church and senior citizens' apartment 
building with customary accessory uses, subject to the following 
conditions : 

1. The detailed scheme of development to be first approved by 

the Technical Planning Board after consultation with the Design 
Panel with regard to architectural design and advice from 
the Town Planning Commission. The development to provide 
adequate setbacks from the property lines; open landscaped 
area and satisfactory off-street parking facilities, etc. 

2. The site to be developed and maintained at all times as one 
integrated development. 

3. No signs or advertisements shall be permitted save for such 
sign or advertisements as may be approved by the Technical 
Planning Board having regard to Section 10(21) (a) - Signs 

and Advertisements permitted in an R District - of the Zoning 
and Development By-law. 

FURTHER that should the above conditions not be complied with by the 
owners in order to permit the three readings of the amending 
by-law to be implemented within 120 days from this date 
(Public Hearing date) this approval shall expire.' 

(CARRIED) 

Alderman Linnell in Amendment 

THAT the application be approved with the church and a 60' 
X 90' senior citizens' housing high rise of 9 storeys with a minimum 
of 80 units and the Technical Planning Board report back on the other 
conditions to apply to the rezoned site. 

DEFEATED. 

MOVED by Alderman Broome in Amendment to the Amendment 
THAT the words 60" x 90' be deleted. 

The amendment to the amendment by Alderman Broome was put and 

DEFEATED. 

The amendment by Alderman Linnell was put and 

DEFEATED. 

MOVED by Alderman Linnell in Amendment 

THAT this application be tabled for two weeks for report 
from the Technical Planning Board. 

DEFEATED. 


The original motion of Alderman Wilson as stated above was put and 

CARRIED. 
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Following discussion, the Committee 


RECOMMENDED, 

A. THAT City Council approve the issuance of orders 
requiring the owners of the following properties to 
renovate their premises within sixty days under the 
provisions of the Standards of Maintenance By-law: 

420 E. Hastings 30 h E. Hastings 

420 E. Cordova 53 W. Hastings 

522 Richards 207 Union 

4 45 Gore 2 4 Water 

172 E. Cordova 

B. THAT no action under the provisions of the Standards 
of Maintenance By-law be taken against owners of the 
following premises: 

* 536 Prior 349 Powell 
525 Carrall 

It was also 

RESOLVED, 

THAT the disposition of the following premises be adjourned 
for reasons stated below: 

331 Main Adjourned to March 11, 1976, pending reports 

from the Director of Legal Services on By-law 
provisions and the Director of Planning on 
special terms of rezoning. 

515 W« Pender Adjourned to March 11, 19 76, pending report 

from Downtown Planning Office on status of 
proposed development project, 

876 Granville Adjourned to March 11, 197 6, pending report 

from Director of Permits and Licenses on non- 
conforming use. 

210 Keefer Adjourned for two months pending reports from 

Directors of Permits and Licenses and Planning. 

(Alderman Rankin opposed.) 

* The lawyer for Mrs. Mow agreed to discuss the future 

of this property with his client and report back to the 
Director of Environmental Health. 


4 . Royal Rooms - 237 Main Street 

At its meeting on February 10, 1976, City Council approved the 
Committee's recommendation that the owner and operator of the Royal 
Rooms be requested to appear before the Committee to show cause why 
the Committee should not recommend to Council that orders be issued 
requiring the owners to renovate the premises under the provisions 
of the Standards of Maintenance By-law. 

Mr. Sai Hong Dong, owner, and Mr. Kwok Ton Quon, operator, 
addressed the Committee, and through interpreters made reference to 
a dispute involving renewal of the lease. The Director of Environ- 
mental Health advised he had been endeavouring to negotiate with 
the owner and operator for approximately eight months. The premises 
did not have a current ogerating permit and while most of the 
requirements to upgrade had been met , the "premises still needed an 
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additional bathing unit, sink, refrigeration facility, improved 
hot water, and thirty new mattresses. 

It was, 

RECOMMENDED, 

THAT the Standing Committee on Housing and Environment 
request City Council to approve the issuance of an order 
requiring the owner of the Royal Rooms, 2 37 Main Street 
to renovate his premises within sixty days under the 
provisions of the Standards of Maintenance By-law. 


INFORMATION : 

5. Cobalt Hotel, 915-917 Main Street 

On February 10, 1976, City Council approved a recommendation 
of the Committee that the operator of the Cobalt Hotel be requested 
to appear before the Committee to show cause why the Committee should 
not recommend to Council that his City license be cancelled for 
non-compliance with Fire By-law requirements. 

Mr. R. White, operator, addressed the Committee and advised 
that the sprinkler system was almost completed. The plumbing 
contractor, Mr. Bill Beeman, reviewed the progress of the work and 
advised the completion date should be March 10, 1976. 

After discussion, it was 

RESOLVED, 

THAT the Chief Fire Warden report to the Committee on 
March 11, 1976, on the status of the sprinkler system 
installation at the Cobalt Hotel. 


ENVIRONMENT MATTERS 


6. Ad-Hoc Professional Committee Re: Downtown 
Street Tree Planting 


Alderman Cowie presented, for the Committee's information, 
minutes of the February 19, 1976, meeting of the above Committee. 

It was, 

RESOLVED, 

THAT the minutes of the Ad-hoc Professional Committee 
Re: Downtown Street Tree Planting dated February 19, 
1976, be received. 


7. Amendments to Sign By-law: Sign Schedules For 

Recently Rezoned Comprehensive Development Districts 

At its meeting on January 6, 1976, Council approved the 
Committee's recommendation of November 4, 1975, proposing that 
amendments to the Sign By-law involving sign schedules for recently 
rezoned comprehensive development districts be referred to the City 
Planning Commission for report and subsequently to go to a Public 
Hearing . 
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The Committee had, for consideration, a letter from Vancouver 
City Planning Commission stating that the Commission had considered 
the matter at its meeting on January 7, 1976, and recommended 
approval of the proposed amendments. 

It was, 

RESOLVED, 

THAT the Vancouver City Planning Commission's letter 
dated January 22, 1976, be received. 


8 . Removal of Billboards and Roof Signs 

Council at its meeting on January 27, 1976, referred to the 
Committee a letter from the Carpenters Shopmen, Local 1928, dated 
January 27, 1976, in which reference was made to the removal of 
billboards and roof signs. The Union requested that, in view of 
the present economic situation and heavy unemployment, consideration 
be given to the number of shops placed in jeopardy by Council's 
policy . 

It was, 

RESOLVED, 

THAT the letter of the Carpenters Shopmen, Local 1928, 
dated January 27, 1976, be received. 


The meeting adjourned at approximately 3:35 p.m. 


* * * * 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


FEBRUARY 26, 1976 


A meeting of the Standing Committee of Council on Community Services 
was held in the No. 1 Committee Room, Third Floor, City Hall, on 
Thursday, February 26, 1976, at approximately 3:30 P.M. 


PRESENT: Alderman Rankin, Chairman 
Alderman Boyce 
Alderman Marzari 
Alderman Sweeney 
Alderman Volrich 


COMMITTEE CLERK: H. Dickson 


The Minutes of the Special Meeting of the Community Services Committee 
held at 2:00 P.M., Wednesday, 11th February 1976, at Carnegie Library, 
were adopted . 


RECOMMENDATION 

1 . Hastings-Sunrise/Strathcona Community Recreation Youth Workers 

The Committee had before it for consideration a Manager's Report 
dated 10th February 1976 (copy circulated), in which the Director 
of Social Planning recommended continuation of recreation programmes 
in the Strathcona and Hastings-Sunrise areas of the City to the end 
of 1976 at a total estimated cost for eleven months of $30,676.00 
and casual staff assistance, auto allowance and programme expenses 
at a cost of $15,996.00, for a total of $46,672.00. 


Representatives of the Parks Board and the Director of Social Planning 
appeared before the Committee and urged adoption of the recommenda- 
tions, stressing there is wide support in the community for the 
programmes conducted by the two youth workers, Chris Parker and 
Kevin Tishaw. 


The Senior Social Planner emphasized that a break-through has been 
made on C.A.P. cost-sharing for this programme which will mean the 
actual cost to the City will be approximately $25,000.00. 

Some concern was expressed by the Committee that the recommendations 
represent not only a continuation of an existing programme but an 
expansion and consequent increase in cost. However, it was noted 
the actual increase in cost to the City will be reduced considerably 
by the new C.A.P. cost-sharing arrangement. 

In response to a question by the Committee, Youth Worker Kevin 
Tishaw stated he had 118 youths involved in recreation programmes 
in February and Chris Parker advised she had approximately 150 
youths in regular recreation programmes and another 150 handicapped 
persons in special recreation programmes . 


Following discussion, it was 


RECOMMENDED 

THAT Council 

A. Approve the continuation of the recreation programmes 
carried out in the Strathcona and Hastings-Sunrise 
areas of the City to the end of 1976, at 'a total esti- 
mated cost for eleven months of $30,676.00. 


Continued on Page 2. 
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Clause No. 1 Continued 

B. Approve the establishment of two full-time 
temporary positions, to be classified by the 
Director of Personnel Services. 

C. Approve casual staff assistance, auto allowance 
and programme exp~ehses for the two community 
recreation staff as outlined in the report in 
the amount of $15,996.00 in advance of the 1976 
Budget on the condition that the Area Recreation 
Manager has authority to expend these funds in 
consultation with the community recreation staff. 

D. Request the Director of Recreation Services to 
evaluate and report back to the Standing Committee 
of Council on Community Services by November 1976, 
as to whether this programme should be continued, 
changed or terminated . 


2 , Cedar Cottage - Kensington Youth Employment Program 

The Committee had before it for consideration a Manager's Report 
dated 10th February 1976 (copy circulated) in which the Director 
of Social Planning recommended that Council approve his decision 
to discontinue funding for the Cedar Cottage - Kensington Youth 
Employment Program as of 31st December 1975. 

A representative of the Social Planning Department appeared be- 
fore the Committee and reiterated the explanations contained in 
the report on why the decision had been made to discontinue fund- 
ing: that the Youth Employment Program staff moved their office 
out of the area; that a general increase in the unemployment level 
reduced the effectiveness of the program and that it was unlikely 
the staff could redirect their efforts to be more effective. 

Following discussion, it was 

RECOMMENDED 

THAT Council approve the decision of the Director of 
Social Planning to discontinue funding for the Cedar 
Cottage - Kensington Youth Employment Program as of 
31st December 1975. 


INFORMATION 

3 , Night Time Emergency Shelter for Persons With Emotional Problems 

The Committee had before it for consideration a Manager's Report 
dated 9th February 1976 (copy circulated) in which the Director of 
Social Planning advised that a lease has been negotiated by the 
Vancouver Resources Board for the use of 51 beds at the Anchor 
Hotel effective 1st March 1976, bringing to 85 the number of beds 
available on an emergency basis for persons with emotional problems. 

A representative of the Director of Social Planning appeared before 
the Committee to briefly review the report and pointed out that 
because of the Resources Board funding, there is no longer any cost 
to the City in the provision of emergency beds for persons with 
emotional problems. 


Continued on Page 3, 
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Clause No. 3 Continued 


Following discussion, it was 
RESOLVED 

THAT the Manager's Report dated 9th February 1976, on 
night time emergency shelter for persons with emotional 
problems be received. 


RECOMMENDATION 

4 . 616 Robson Street - License Application 

The Committee had before it for consideration a Manager's Report 
dated 13th February 1976 (copy circulated) , in which the Director 
of Permits & Licenses, in accordance with the following resolu- 
tion of Council dated 18th November 1975, reported on a restaurant/ 
cabaret license application from Mr. William Murdock for premises 
at 616 Robson Street: 

"THAT the 1975 Restaurant License and Dining Lounge 
License for the 616 Club be cancelled for 1975; 

FURTHER THAT the Director of Permits and Licenses be 
instructed to not issue any business licenses for 
operation of these premises as a club or restaurant 
until he has undertaken a thorough examination of the 
incorporation of the applicants, ownership of the 
building and all persons who would be involved in the 
operation of the club." 

The Director of Permits & Licenses appeared before the Committee 
on this matter and advised that the applicant had been advised 
some time ago that the previous license holder, Mr. Philip Lloyd, 
was in no way to be part of an agreement for the premises, yet, 
in spite of this, the applicant proceeded with an agreement with 
Mr. P. Lloyd as outlined in the report and that approximately 
$40,000.00 had been spent renovating the premises. 

The Director advised the Committee that the essence of the report 
is that Mr. Lloyd is not out of the arrangement for re-opening 
of the premises. 

He pointed out that over $900.00 in business tax on the premises 
is outstanding. 

The license applicant, Mr, William Murdock, told the Committee 
the agreement was drawn up by a lawyer and stated Mr. Lloyd will 
not be involved in the operation of the club except financially. 
He said he wishes to re-open the premises and that it will not 
be the same kind of establishment as previously which, he agreed, 
was an undesirable operation. He advised the Committee the new 
establishment will be for adults only and that it will not be a 
gay club. 

The Committee noted that it had made a stipulation that Mr. Lloyd 
was not to be connected with the operation of 616 Robson Street 
and such is not the case in the present license application of 
Mr. William Murdock. 

The Committee advised Mr. Murdock it might reconsider his applica- 
tion if he can fit the criteria that Mr. Lloyd is not involved; 
that it would consider the issuance of a license on the condition 
that Mr. Lloyd completely divest himself, to the satisfaction of 
the Director of Permits & Licenses, of any interest, directly or 
indirectly, in premises at 616 Robson Street. 


Continued on Page 4. 
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Clause No. 4 Continued 


Following discussion, it was 
RECOMMENDED 

THAT the application of "Mr. William Murdock for a 
restaurant/cabaret license for premises at 616 
Robson Street be refused in accordance with advice 
to him from the Director of Permits & Licenses 
that no license would be issued if Mr. Philip 
Lloyd was, in any way, connected with the operation. 


INFORMATION 
5 . Tax Buyers 

The Community Services Committee, at its meeting of 29th January 
1976 resolved 

"THAT the Department of Permits & Licenses prepare a 
report on the operation of income tax and Renter's 
Resource Grant purchasing companies, such report to 
include the number and nature of complaints which 
may have been received by the Better Business Bureau; 

FURTHER THAT the Director of Legal Services report on 
what legal control the City may exercise over such 
companies ; 

FURTHER THAT upon receipt of such reports, the Com- 
mittee recommend that Council make representations 
to the Provincial and Federal Governments urging 
immediate action to control the percentage such 
companies may give their customers in purchasing 
their income tax returns." 


The Committee had before it for consideration a Manager's Report 
dated 19th February 1976, (copy circulated) , in which the Director 
of Permits & Licenses and the Director of Legal Services reported 
on the general operation of fourteen licensed tax buyers operat- 
ing in the City. 

With respect to the legal aspects, the Director of Legal Services 
reported as follows: 

"Director of Legal Services advises that these businesses 
are required to have a business license and normally 
speaking Council can, by by-law, regulate persons carry- 
ing on businesses. Council may also prohibit the carrying 
on of any business, but only by the unanimous vote of the 
members present. This transaction is essentially an 
agreement by the Federal Government to refund the taxpayer's 
income tax to a third party named by him. It is quite 
clear that the City could not directly prohibit the Fede- 
ral Government from honouring such a request; the question 
is whether it can do so indirectly by endeavouring to 
regulate the person to whom the monies are to be paid." 


Continued on Page 5. 
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Clause No. 5 Continued 


In attendance on this matter were the Director of Permits & 
Licenses, a representative of Imperial Credit Protectors 
(the tax buying company which was the subject of complaint by 
the Downtown Eastside Residents' Association) and Mr, Bruce 
Eriksen of D.E.R.A, 

The Chairman suggested the City should attempt to regulate the 
percentage of income tax return such businesses are permitted 
to charge for their services with a by-law similar to those 
which were approved by City Council to regulate the operation 
of dance halls and rental agencies. 

It was noted, however, that customers are not forced or required 
to do business with tax buying companies and it may be difficult 
to impose a judgment on what the profit of a business shall be, 

Mr, Eriksen pointed out that these businesses may not actually 
be providing a service but are merely buying something. 

It was also noted in the report that the Provincial Minister of 
Consumer Services has indicated his legal advisers suggest there 
is a constitutional question over the Provinces' (and therefore 
the Municipalities') powers to enact legislation in this area. 


The Committee noted that the City 
carrying of knives and begging on 
some doubt as to the City 's power 
these laws did prove effective. 

Following discussion, it was 

RESOLVED 

THAT the Director of Legal Services be requested to 
prepare a regulatory by-law which fixes the percentage of 
income tax return that income tax buying companies 
should be permitted to charge their customers. 


did pass laws governing the 
streets over which there was 
to enact such laws. But 


(It was agreed the Committee would not set the percentage at this 
time but that the Director of Legal Services should suggest a per- 
centage fee for further discussion with the Committee.) 


6 . Neighbourhood Pub Application - 3728 Clark Drive 

The Committee had before it for consideration a memo dated 16th 
February 1976 from the Director of Permits & Licenses, accompanied 
by an Amenity Report and an application from Dr , Michael Balshin 
(copy circulated) to operate a neighbourhood pub at 3728 Clark Drive, 

Also before the Committee was the following memo dated 17th February 
1976, from the City Clerk, Mr, D, H, Little: 


I regret to advise that the resources of the 
Elections and Voters' List Division of the City Clerk's 
Office are unable to assume the responsibility for the 
conduct of any further new petition-plebiscite pub votes 
until after the coming general election in November 1976. 


Continued on Page 6. 
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' An example of the important work ahead of our 
Elections and Voters' List Division, which only has two 
fully trained staff members and a support staff of two 
other persons, is indicated as follows: 


-Conversion of the Voters' List to a new 
computer system ( a large and significant 
programme) ; 

-Preparation for and conduct of Voters ' List 
canvass for the general election; 

-Preparation of the Voters' List including 
required registration arrangements and Court 
of Revision; 

-Preparation for the General Civic Elections in 
November ; 

-Re-arrangements of boundaries of certain polling 
districts, particularly in the West End; 

-General day-by-day duties in maintaining the Voters' 
List due to current changes which take place through 
the Court House. " 


The Deputy City Clerk, Mr. R. Henry, appeared before the Committee 
on this matter, emphasized the City Clerk's memo and reminded the 
Committee the Voters List staff is presently involved in conduct- 
ing two neighbourhood pub petition plebiscites, as well as doing 
the annual canvass in preparation for the November 1976 civic 
election . 

The Committee was advised a pub vote takes approximately ten weeks 
to conduct and costs the applicant $2000.00 - $3000.00. 

The Supervisor of Elections advised further that it is extremely 
difficult to enumerate both for the civic election and neighbour- 
hood pub plebiscite votes at the same time without confusing the 
public as there are different qualifications for eacfl. 

A representative of the Director of Permits 8s Licenses advised 
the Committee his Department was not aware at the time Dr. Michael 
Balshin made his application that the City Clerk's office was 
unable to conduct any further petition- plebiscite votes this year. 

Following discussion, it was 

RESOLVED 

THAT the City Clerk be requested to report on the 
feasibility of obtaining assistance from private 
sources to conduct a petition- plebiscite vote on 
the application of Dr. Michael Balshin for a neigh- 
bourhood pub, such report to include the feasibility 
of utilizing assistance from private sources for any 
other plebiscites which may be required. 


Continued on Page 7. 
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7 . Church of Scientology's Task Force on Alcoholism 

Vancouver City Council, at its meeting on 27th January 1976, when 
dealing with the attached letter dated 2nd January 1976, from the 
Church of Scientology's Ministry of Social Reform, passed the 
following motion: 

"THAT the Church of Scientology's Task Force on 
Alcoholism be given an opportunity of being heard 
as a delegation before the Standing Committee on 
Community Services." 

Representatives of the Church of Scientology's Task Force on 
Alcoholism appeared before the Committee and presented a brief 
(copy of which is on file in the City Clerk's Office) which urged 
the City to take the initiative in providing rehabilitation 
facilities for Vancouver alcoholics and pledging assistance in 
urging more treatment centres be established within Vancouver 
City. 

The Chairman reminded the Committee that the City, a few years 
ago, did make available a site near China Creek Park for a 40- 
bed alcoholism treatment centre but it was not constructed by 
the Provincial Department of Public Works. 

Committee Member Alderman H. Boyce advised that the Metropolitan 
Board of Health will be requesting the Provincial Government to 
expedite the establishment of a facility at China Creek Park and 
stated she would take the Church of Scientology's brief along as 
part of the Board of Health's presentation to the Provincial 
Government . 

Following discussion, it was 
RESOLVED 

THAT the submission of the Church of Scientology's 
Task Force on Alcoholism be received. 


8 . Willingdon School as a Juvenile Detention Home 

Alderman H. Boyce raised the matter of the Provincial Government's 
plans to establish a new juvenile detention home at Willingdon 
School in Burnaby which Council, at its meeting on 24th February 
1976, endorsed. 

Council also appointed the Community Services Committee to meet 
with the Attorney-General to present the concerns of the Family 
Court Committee on the juvenile detention home. 

Following discussion, it was 

RESOLVED 

THAT the Committee reiterate its belief that the 
entire Willingdon School building should be utilized 
as a juvenile detention and treatment home and that 
the Committee endeavour to meet with the Provincial 
Government's Human Services Committee on this matter 
at the earliest convenience. 


The meeting adjourned at approximately 5:15 P.M. 

FOR COUNCIL ACTION SEE Pm{S).o]..Ll. 
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5. Lot B, Block 1, D.L. 724, 

Situated on the East side of Victoria Drive between 
48th and 49th Avenues. 

An application was received from Dr. D. Ciarniello to rezone 
lot B, block 1, D.L. 724, situated on the east side of Victoria 
Drive between 48th and 49th Avenues. 

FROM: RT-2 Two Family Dwelling District 

TO: C-2 Commercial District 

The application has been approved by the Technical P''anning 
Board and by the Town Planning Commission. 

MOVED by Alderman Adams 

THAT the application be approved. 

CARRIED. 

6. Lots 7 and 8, Subdivision B, Block 144, D.L. 264A 
Situated on the North-west corner of Victoria Drive 
and 2nd Avenue. 

An application was received from Mr. C. Tabory to rezone lots 
7 and 8, subdivision B, Block 144, D.L. 264A, situated on the 
North-west corner of Victoria Drive and 2nd Avenue. 

FROM: RT-2 Two Family Dwelling District 

TO: C-2 Commercial District 

The application was not approved by the Technical Planning Board 
because of the following reasons: 

a) There has been no major change taken place in 
the area since this property and others were 
rezoned from C-2 Commercial District to RM-3 
Multiple Dwelling District and ultimately to 
RT-2 Two Family Dwelling District. 

b) There is ample C-2 Commercial zoned property on 
Commercial Drive which has not been fully developed. 

c) Automotive repair is not considered a compatible 
use in this area which is generally surrounded by 
dwellings with the exception of the Fire Hall which 
is located on the south-west corner of 2nd Avenue 
and Victoria Drive. 

The application was not approved by the Town Planning Commission 
for the reasons outlined by the Technical Planning Board. 

Earlier in the meeting the applicant, Mr.C. Tabory, requested 
permission to withdraw the application. 


MOVED by Alderman Calder 

THAT Mr. C. Tabory be allowed to withdraw the applicatic^t*^ 


SEE PAGInTirj. 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 

February 26, 1976 


A meeting of the Standing Committee of Council on Planning and 
Development was held in the No. 2 Committee Room, Third Floor, City 
Hall, on Thursday, February 26, 1976 at approximately 3.30 p.m. 

PRESENT: Alderman Bowers, Chairman 

Alderman Bird 
Alderman Cowie 

Alderman Harcourt (Item 4 Only) 
Alderman Kennedy 

CLERK: M. L. Cross 


INFORMATION 

1. Development Permit Application No. 72631 CBA Messenger and. 
parcel Service Ltd. 650 Denman Street. 

The Committee considered a report dated February 12, 1976 
(on file in City Clerk's Office) which the City Manager submitted for 
Information. 

In the report the Director of Planning advised that CBA Messenger 
and Parcel Service Limited have applied for a development permit to 
use the premises for 'warehouse and office'. They have been on the 
site for four years without a development permit. The permit is being 
processed for approval for a limited period of one year expiring on 
February 28, 1977 siibject to upgrading. of the parking area. 

RESOLVED 

THAT the report of the City. Manager dated February 12, 1976 
be received. 


2 . Status of Developments-, in. the- Thunderbird- Neighbourhood . 

The Committee considered- a report dated February 12, 1976 (on 
file in City Clerk' s- Of f ice) which the City Manager submitted for 
Information. In the report the Director of Planning advises on the 
status of the sale of the following sites: 

(a) 1.5 Acres to St. Margaret ' s- Church for a Church and 
Day-Care Facility - 

The Church officially declined the offer to purchase - 
Planning Department- explering alternative uses for 
site - held. in abeyance. 

(b) 2 Acres to the Conf ratellanza--Italo-Canadese for a 
Community Centre - 

Society made- payment on January 29, 1976 - Society 
advised they must submit plans- and complete appli- 
cations for development permit and rezoning. 

(c) 5 Acres to General Distributers- for, a Warehouse - 

General Distributors no longer- interested in purchas- 
ing the site. On November 4 > 1976 the City advertised 
for tenders- on this site. The site was awarded to 
Community Builders and. a- concept will be- forthcoming 
at the end of February. 
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(d) 1.8 Acres to the Parks Board - 

Concept plan produced; final drawings . and implemen- 
tation held up due to lack of funding. Funding now 
available and work proceeding. 

RESOLVED 

THAT the report of the City Manager- dated. February 12, 1976 
be received. 


RECOMMENDATION 

3 . Kitsilano Point Zoning . 

The Committee considered a report of the City Manager dated 
February 18, 1976 (copy circulated) in which the Director of Planning 
sets out in summary form the changes proposed to the existing District 
Schedules in the Kitsilano Point Area and reports on the proposed 
District Schedules RT-2A, RM-3A1 and C-2B. 

Ms. J. Hlavach advised that the floor space ratio for outright 
uses in the proposed RT-2A zone should be changed to .75 to conform 
with the floor space ratio allowed for conditional uses. 

RECOMMENDED 

A. THAT the floor space ratio for outright uses in 
the proposed RT-2A zone be amended to read .75 
rather than .6. 

B. THAT the Director of Planning be instructed to 
apply to rezone the area of Kitsilano Point to 
the proposed District Schedules outlined on 
Appendix C of the report of the City Manager dated 
February 18, 1976. 

C. THAT the Director of Planning report back in a 
year the results of the new zoning for the 
Kitsilano Point Area. 


INFORMATION 

4. Proposed Commercial Development South Side of Franklin 
Street between Penticton and Kamloops Stree^s^ ■ 

The Committee considered a letter dated February 18, 1976 
addressed to the Chairman from Mr. P. Donaghey, President of the 
Hastings Chamber of Commerce (copy circulated) . 

Present for the discussion were Mr. & Mrs. J. Funaro, Developer; 
Mr. J. Handja, Architect; Mr. P. Defonso, Businessman and Mr. P. 
Donaghey. 

Mr. A. Floyd, Group Leader, Development Permit Group of the 
Planning Department ^advised that an official application to rezone 
the site has not been made. The site is presently utilized as the 
Hastings Street collective parking lot which contains space for 165 cars. 
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The lot is paid for by owners of commercial property on Hastings 
Street under a local improvement levy. Mr. Floyd, with the aid of 
perspective and elevational drawings , indicated that the three-storey 
development would contain 75,000 sq.ft. of commercial space i.e. 
26,000 sq.ft. of shopping mall, 26,000 sq.ft. of offices and 23,000 
sq.ft. of supermarket. Three level parking, with a fourth level on 
the roof, for 365 cars would be provided. He advised that the 
Planning Department reviewed the drawings submitted and is of the 
opinion that the design, mass, and concept of the development d6 not 
relate to the residential community. Mr. Spaxman, Director of 
Planning, stated that the Department would give further consideration 
to a sensitively designed, scaled down conversion of a supermarket 
proposal provided it related to the commercially zoned Hastings 
Street frontage and provided the provision of landscaping and off 
street parking was compatible with the adjacent residential areas. 

Mr. Funaro had a petition containing numerous signatures indicat- 
ing that people in the area wanted a supermarket but it was not 
ascertained whether the petition notified people that the development 
was of the scale proposed. Mrs. Funaro advised that the people on 
Franklin Street had been shown a copy of the perspective drawing, 
and were impressed. 

Mr. Spaxman stated that if the developers were convinced they 
had the support of the businessmen and residents of the area they 
should apply for rezoning, submit drawings and the Department would 
proceed in the normal way through Council and then to Public Hearing. 

After considerable discussion, the Committee 

RESOLVED 

THAT the Committee feels the proposed development is 
too massive and an inappropriate design for a resident- 
ial community but that a supermarket proposal is desirable 
and the developers should consider scaling down the 
development and getting the consensus of all firms who have 
contributed in the payment of the collective parking lot, 
as well as that of the residents in the area, to any proposed 
development. 


The Meeting adjourned at approximately 4.35 p.m. 

FOR COUNCIL ACTION SEE PAGE{S),...1l^ 
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CITY OF VANCOUVER 
SPECIAL COUNCIL - MARCH 11, 1976 
PUBLIC HEARING 


A Special Meeting of the Council of the City of Vancouver was 
held on Thursday, March 11, 1976, at 7:30 p.m., in the Council 
Chamber, third floor. City Hall for the purpose of holding a Public 
Hearing to amend the Zoning and Development By-law. 

PRESENT: Mayor Phillips 

Aldermen Bird, Bowers, Boyce, Cowie, Kennedy, 
Marzari, Rankin, Sweeney and Volrich 

ABSENT: Alderman Harcourt 

CLERK TO THE COUNCIL: M. Kinsella 


COmiTTEE OF THE WHOLE 


MOVED by Aid. Rankin, 
SECONDED by Aid. Bird, 

THAT the Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair, to consider proposed amendments to 
the Zoning and Development By-law. 

- CARRIED UNANIMOUSLY 

1. Yew Street and S.W. Marine Drive 
Overlooking the Marine Drive Golf 
Course 


An application has been received from Mr. Frank Musson, Architect, 
to rezone the westerly portion of Lot 11 and Parcel L, Block 3, D.L. 
316, being Yew Street and S.W. Marine Drive overlooking the Marine 
Drive Golf Course, from RS-1 One Family Dw'elling District to CD-I 
Comprehensive Development District. 

The CD-I By-law restricts the form of development as follows: 

1. USES : Townhouses 

Caretaker's Dwelling 
Off-street Parking 

and Customarily Ancillary Facilities 

2. FLOOR SPACE 

RATIO : Not to exceed 0.60 and to be measured 

as in the (RS-1) One-Family Dwelling 
District Schedule 


HEIGHT; 


Not to exceed 3 levels plus storage 
below 


4. OFF-STREET 
PARKING: 


35 off-street parking spaces shall be 
provided (which consists of 2 spaces 
per unit plus 9 guest spaces) 


And subject to the following: 

a) That the detailed scheme of development be first approved 
by the Director of Planning with particular regard 
for the provision and maintenance of off-street 
parking, vehicular ingress and egress, landscaping 
and garbage collection facilities 

b) The development is not to be materially different 
from the plans numbered 1 - 7» prepared by Musson 
Cattell & Associates, Architects, dated August 29> 
1975 


cont'd. . , . 
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Yew Street and S.W. Marine Drive 
Overlooking the Marine Drive Golf 
Course (cont ' d) 


c) Prior to the enactment of the amending CD-I By-Law, 
the owner is to comply with the following condition: 

i) that the area to be rezoned be subdivided and 
consolidated into one lot. 

Should the above condition not be complied with by 
the owners in order to permit enactment by Council 
of the CD-I By-Law within 180 days from this 
approval date, this approval shall expire. 

The Director of Planning further recommends that condition 
c (i) be amended to include the following after "lot": 

"and registered in the Land Registry Office", 

The application was approved by the Director of Planning and 
the Vancouver City Planning Commission. 

The Zoning Planner described the proposed development. He 
advised that 234 notices were sent to surrounding residents and 
the applicant was requested to contact the surrounding neighbours 
to show them the proposed scheme. No letters either pro or con 
had been received by the Planning Department. 

Mr. Musson, Architect, on behalf of the developer, reviewed 
the proposed development for Council's information. 

Mr. R.R. Dodd, Solicitor for the Marine Drive Golf Club 
indicated his clients were mostly in favour of the development, 
however they are concerned that the project may result in drainage 
problems on the Golf Course. If the developer undertakes to install 
and pay for a proper drainage system which would insure that the 
Golf Course would not be affected by the development, then his 
clients would not object to the proposal. He requested that 
Council include the word 'drainage' in condition (a) of the 
proposed rezoning. 

Mr. A. Eyre, Mr. C. Merler, Mr. Chutter and another resident 
of the area spoke against the proposed rezoning. 

Mrs. I.F. Minty, Mr. Rogers and Mr. P. Karius , on behalf of 
Mr. H. McLaren, all addressed Council and indicated that they 
were in favour of the rezoning application. 

MOVED by Aid. Volrich, 

THAT the rezoning application be approved; 

FURTHER THAT the word 'drainage' be added to condition (a) 
and that all the items listed in condition (a) be paid for by 
the developer. 

- CARRIED UNANIMOUSLY 

2. Amendment to the Zoning and 
Development By-law No. 3575 

An application was received from the Director of Planning 
to delete Section 3, Subsection 13 from the Zoning and Development 
By-law No. 3575, which reads: 

"3(13) In any case where a Development Permit has 
been issued for a use listed in Section 2 
of any District Schedules to the By-Law the 
Director of Planning may authorize the 
issuance of a Development Permit for an 
addition to such development, provided that 


Special Council (Public Hearing), March 11, 1976 

Amendment to the Zoning and 
Development By-law No. 3 57 5 (cont'd) 

the addition complies in all respects with 
the provisions of this By-Law and does not 
exceed 30^ of the gross floor area of the 
building authorized by the original Develop- 
ment Permit . " 

The application was approved by the Director of Planning and 
the Vancouver City Planning Commission. 

The Zoning Planner explained the reason for this amendment 
is that at the time that the Technical Planning Board was 
abolished and the Director of Planning was given the authority 
to approve or disapprove conditional uses, Section 3, 
Subsection 13 should also have been deleted thereby transferring 
the authority to approve additions which exceed 30% of the 
original floor area from the Technical Planning Board to the 
Director of Planning. 

Mr. R.D. Woods addressed Council and filed a brief containing 
62 signatures opposing the approval of this application. He 
indicated that the petitioners all live in the area of the Louis 
Brier Home and Hospital, 1055 West 41st Avenue and are concerned 
that this amendment would permit the Hospital to add a 50% addition 
to its buildings. He also indicated that the South Granville 
Property Owners' Association are opposed to the amendment and 
referred to a letter from the Association which he had included 
with his brief. 

Mr. R.H. Dewar and Mr. J.S. Graham also opposed the proposed 
amendment as they too live in the vicinity of the Louis Brier 
Home and Hospital and share the concerns of the previous speaker. 

MOVED by Aid. Rankin, 

THAT the rezoning application be approved; 

FURTHER THAT before any development permit is issued with 
respect to additions to the Louis Brier Home and Hospital, the 
Director of Planning submit this matter to Council for consideration. 

- CARRIED 

(Aldermen Boyce and Kennedy opposed) 


3. 3 58 4 West 39th Avenue and 
3 58 3 West 4 0th Avenue 

An application was received from the Director of Planning to 
rezone the westerly 33 feet of Lots 21 and 24, Block 14, D.L. 2027, 
being 3584 West 39th Avenue and 3583 West 40th Avenue from C-2 
Commercial District to RS-1 One Family Dwelling District. 

The application was approved by the Director of Planning and 
the Vancouver City Planning Commission. 

Mr. T. Johnston, owner of 3583 West 40th Avenue, one of the 
affected properties, protested the proposed rezoning on the basis 
that it would increase his property taxes. He is presently 
allowed a property tax concession which he considers he would 
forfeit if the rezoning application were approved. 

A representative of the owner of the other property, 3 584 
West 39th Avenue indicated that this owner was also opposed to 
the proposed rezoning as he wishes to develop the property with 
commercial on the ground floor and residential above. 


cent ' d. . . . 
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3584 West 39th Avenue and 
3583 West 40th Avenue (cont'd) 

MOVED by Aid. Rankin, 

THAT the application to rezone 3583 West 40th Avenue be not 
approved. 

- LOST 

(Aldermen Bird, Bowers, Boyce, Kennedy, Marzari and 
Volrich opposed) 

MOVED by Aid. Bowers, 

THAT the application to rezone 3583 West 40th Avenue be 
approved . 

- CARRIED 

(Aldermen Cowie, Rankin, Sweeney and the Mayor opposed) 

MOVED by Aid. Marzari, 

THAT the application to rezone 3584 West 39th Avenue be 
approved . 

- CARRIED 
(Aldermen Cowie and Sweeney opposed) 

4. S/S 2400 Block West 3rd Avenue 

and the S/S of the 2400 and 2500 
Blocks West 4th Avenue respectively 

An application has been received from the Director of Planning 
to rezone Lots 1-10, Block 23; Lots 1-10, Block 241; and Lots 1-10, 
Block 240A, all of D.L. 526, being the south side of the 2400 Block 
West 3rd Avenue and the south side of the 2400 and 2500 Blocks West 
4th Avenue respectively, from RM-3A Multiple Dwelling District to 
RM-3B Multiple Dwelling District. 

The application was approved by the Director of Planning and 
the Vancouver City Planning Commission. 

The Zoning Planner brief reviewed the purpose of the rezoning 
application. 

Mrs. E. Campolungo spoke in favour of the proposed rezoning. 

MOVED by Aid. Bird, 

THAT the rezoning application be approved. 

♦ - CARRIED UNANIMOUSLY 

5. S/W Corner of East 1st 

Avenue and Rupert Street 

An application was received from Mr. A. Saba to amend the 
text of the (CD-I) Comprehensive Development By-law No. 4379, 
with respect to Lot A, Block 80, Section 30, T.H.S.L., being 
the south-west corner of East 1st Avenue and Rupert Street, by 
adding 'Office not to exceed 2,000 square feet' as a use subject 
to the following: 

"That any subsequent development permit issued for office 
use (not to exceed 2,000 square feet) be subject to a 
three year approval." 

The application was approved by the Director of Planning and 
the Vancouver City Planning Commission. 

The Mayor called for speakers for or against this application 
and no one appeared. 

cont ' d. . . . 
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S/W Corner of East 1st Avenue 
and Rupert Street (cont'd) 


MOVED by Aid. Bird, 

THAT the foregoing application be approved. 


- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 


MOVED by Aid. Cowie, 

THAT the Committee of the Whole rise and report. 


- CARRIED UNANIMOUSLY 


MOVED by Aid. Cowie, 
SECONDED by Aid. Bowers, 

THAT the report of the Committee of the Whole be adopted and 
the Director of Legal Services be instructed to prepare and bring 
in the necessary amendments to the Zoning and Development By-law. 


- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 9:20 p.m. 


* * * * * 


The foregoing are Minutes of the Special Council Meeting 
(Public Hearing) of March 11, 19 76, adopted on March 23, 
1976. 



MAYOR 



CITY CLERK 


CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, March 16, 1976, in the Council Chamber, 
commencing at 2:00 p.m. 

PRESENT ; Mayor Phillips 

Aldermen Bird, Bowers, Boyce, Cowie, Harcourt, 
Kennedy, Marzari, Rankin, Sweeney and 
Volrich 

CLERK TO THE COUNCIL: D.H. Little 


PRAYER 

The proceedings in the Council Chamber were opened with 
prayer. 


APPRECIATION 

The Council expressed appreciation for the display of Sj>emrock 
in the Council Chamber which was provided by the Park BoarpKin 
recognition of St. Patrick's Day, March 17, 19 76. 

' IN CAMERA ' MEETING 

The Council was advised 
'In Camera' later this day. 


that there were matte/s to be considered 



ADOPTION OF MINUTES 

MOVED by Aid. Volrich, 
SECONDED by Aid. Bird, 

THAT the Minutes of the Special Council Meeting (Court of 
Revision), of March 9, 1976, together with the Minutes of the 
Regular Council Meeting of March 9, 1976, with the exception of 
the 'In Camera' portion, be adopted. 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Volrich, 
SECONDED by Aid. Bird, 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 


UNFINISHED BUSINESS AND DELEGATIONS 

1. Retention of Additions to the 
Dwelling at 5 80 8 Crown Street 

Council on February 24, 1976, deferred consideration of a 
Manager's report (Building & Planning matters) dated February 20, 
1976, on the above matter pending the hearing of a delegation. 

Mr. G.B. Walker, Solicitor for Mrs. Rainaldi, spoke to his 
brief and detailed the chronology of events leading up to the 
denial by the Board of Variance of the appeal to retain the 
additions at 580 8 Crown Street. The brief also contained a petition 
signed by residents adjacent to the said property requesting that 
the additions be permitted to remain. 

MOVED by Aid. Bowers, 

THAT the Director of Permits and Licenses be instructed to 
take no further action in this matter. 


- CARRIED UNANIMOUSLY 
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UNFINISHED BUSINESS AND DELEGATIONS (cont'd) 


2. Merit Oil Company Ltd. - Gasoline 
Stations - 2403 Granville and 500 
Kingsway 


Council on February 24, 1976, agreed to hear a delegation from 
Mr. R.G. Brodie, President, Merit Oil Company and deferred consid- 
eration of the Manager's report dated February 20, 1976, on this 
matter. 

Mr. Brodie addressed Council and filed a brief indicating 
that his Company has only three gas stations in the City of 
Vancouver. These outlets offer no service at all to the motoring 
public. All they do is sell low-cost gasoline and oil. He 
requested that Council approve his request for conversion of his 
Company's stations at 2403 Granville and 500 Kingsway to self- 
serve operation. 

MOVED by Aid. Boyce , 

THAT the application of Merit Oil Company to convert its 
stations at 2403 Granville at 8th Avenue and 500 Kingsway at St. 
George Street to self-serve operation be approved. 

FURTHER THAT these conversions be added to the list of permitted 
self-serve gasoline station locations in Schedule B of the License 
By-law controlling self-service gasoline stations. 

(Deferred) 

MOVED by Aid. Harcourt, 

THAT the above motion be deferred pending report from the 
City Manager within three months on the City's experience to date 
with self-serve gas stations. 

- CARRIED 

(Aldermen Bird, Bowers and the Mayor opposed) 


3. Civic Grant Appeal - 

S* 0* m 


In accordance with Council's resolution of February 3, 19 76, 
re Civic Grant appeals, Mr. C. Jack Homes, Secretary-Manager of 
the Society for the Prevention of Cruelty to Animals (SPCA) , 
appeared before Council to appeal Council's decision on the Society's 
1976 grant request. 

Mr. Homes outlined the various services provided by the Society 
with particular reference to services provided to the City of 

Vancouver e.g., picking up injured animals off City streets, 

assisting in selection of police dogs and with the training 
of pound officers. 

MOVED by Aid. Harcourt, 

THAT a grant of $11,000 to the S.P.C.A. be approved. 

- CARRIED BY THE 
REQUIRED MAJORITY 


(Alderman Boyce opposed) 
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Special Council ( Public Hearing) August 27, 1970, 


7. To amend the C-2 District Schedule of the Zoning and Development 
By-law in relation to Building Heights. 

An application was received from the Director of Planning to 
amend the C-2 District Schedule of the Zoning and Development 
By-law in relation to Building Heights by adding the following 
to subsection F of Section I of the Zoning and Development 
By-law. 

"The Technical Planning Board may, in its discretion, 
permit a building at variance with sub-section F of section 
1 of this District Schedule after having received a report 
thereon from the Director of Planning and after consultation 
with the Town Planning Commission and after notifying the 
adjoining owners. In the exercise of its discretion, the 
Technical Planning Board shall also have due regard to: 

a) the height and bulk of the building, and 
its location in relation to the site and 
surrounding streets and buildings; 

b) the amount of open space, plazas, overall design, 
and the general amenity of the area; 

c) the effect on traffic; 

d) the existing and permitted uses and the 
form and need of each C-2 zone including 

its relationship to any surrounding residential 
areas " . 

The application was approved by the Technical Planning Board 
and the Town Planning Commission. 

MOVED by Alderman Hardwick 

THAT the Zoning and Development By-law be amended by adding 
the following to subsection F, section 1 of the C-2 Commercial 
District Schedule (suburban) 

"The Technical Planning Board may, in its discretion, 
permit a building at variance with sub-section F of sectin 
1 of this District Schedule after having received a 
report thereon from the Director of Planning and after 
consultation with the Town Planning Commission and after 
notifying the adjoining owners. In the exercise of its 
discretion, the Technical Planning Board shall also have 
due regard to : 

a) the height and bulk of the building, and its 
location in relation to the site and surrounding 
streets and buildings; 

b) the amount of open space, plazas, overall design, 
and the general amenity of the area; 

c) the effect on traffic; 

d) the existing and permitted uses and the form 

and need of each C-2 zone including its relationship 
to any surrounding residential area." 


- CARRIED. 
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CITY MANAGER'S REPORTS AND DELEGATIONS 

4. Proposed Development at 
289 3 West 41st Avenue - 
Murrav Nurseries 

Council on March 9, 19 76, agreed to hear representations from 
Mrs. Sheila Peterson on behalf of the Kerrisdale Concerned Citizens 
Committee and from Dr. N. Divinsky representing the developer. 

The Mayor advised the delegations that they must restrict 
their remarks to the matters outlined in the Manager's report of 
March 12, 1976, which is before Council this day and that no 
comments would be entertained which would be a further discussion 
of the application before the previously held Public Hearing. 

Mrs. Sheila Peterson filed a brief protesting the proposed 
amendment of the CD-I By-law with respect to this development to 
include "and apartments". She stated it was the residents' 
understanding that this development would consist of townhouses. 
However, the residents feel that three-storey apartments would 
adversely affect their privacy and amenity of living. She also 
requested that a new Public Hearing be held on this development 
in view of new information which has come to light since the 
last Public Hearing was held. 

Mrs. Peterson submitted to the Clerk 47 letters from residents 
supporting the position of the Kerrisdale Concerned Citizens 
Committee . 

Mr. Russell Pedersen representing the Kerrisdale Homeowners' 
Association also spoke and filed a brief requesting 

(i) that the type of development allowed on this property 
be acceptable townhouses fully according with By-law 
definitions . 

(ii) that the privacy of adjacent property occupiers be 
scrupulously respected in the design and layout of 
this project. 

(iii) that ingress and egress wheeled traffic routes be 
contrived to preserve the safety of pedestrians 
on the street. 

Dr. N. Divinsky indicated that his Society has now complied 
with the conditions attached to their rezoning. He further 
indicated that his Society provided several opportunities for the 
residents of the area to view the model and plans of the develop- 
ment prior to and also at the Public Hearing. He indicated that 
all balconies in the development face either 41st Avenue or the 
inner courtyard and therefore should not affect the privacy of the 
surrounding residents. The Society is in the process of dedicating 
the required 17 feet for future street widening and has consolidated 
the site and registered it in the Land Registry Office. 

MOVED by Aid. Harcourt, 

THAT recommendations A and C contained in the Manager's report 
dated March 12, 1976, be approved; 

FURTHER THAT Council indicate its satisfaction with the 
financial information submitted that the project will proceed 
and resolve that the owners have complied with this condition. 

(Carried) 

(Aldermen Boyce , Sweeney, Volrich and the Mayor opposed) 


cont'd. 
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CITY MANAGER'S REPORTS AND DELEGATIONS (cont'd) 

Proposed Development at 
2893 West 41st Avenue - 
Murray Nurseries (cont'd) 

MOVED by Aid. Sweeney, 

THAT the foregoing motion of Alderman Harcourt be referred 
to a Public Hearing. 

- LOST 

(Aldermen Bird, Bowers, Cowie, Harcourt, Marzari and 
Rankin opposed) 

The motion to refer having lost, the motion by Alderman 
Harcourt was put and CARRIED. 

MOVED by Aid. Marzari, 

THAT the Director of Legal Services and the Director of Planning 
report to the Standing Committee on Planning and Development on 
alternate definitions of housing types to better clarify the 
difference between townhouse and apartment. 

- CARRIED 

(Alderman Harcourt opposed) 


COMMUNICATIONS OR PETITIONS 

1. Qualifications for Membership 
on Public Boards 


The City Clerk, in a communication dated March 11, 1976, 
submitted for consideration the matter of uniform qualifications 
for membership on Public Boards. 

MOVED by Aid. Bowers, 

THAT the By-laws for the Vancouver City Planning Commission, 
Vancouver Civic Auditorium Board and the Vancouver Athletic 
Commission be amended to the following effect: 

"An appointee be either an elector or alternatively 
a resident of the Municipality for a period of six 
months immediately prior to appointment."; 

FURTHER THAT the Director of Legal Services be instructed 
to bring forward the necessary By-law amendments. 

- CARRIED UNANIMOUSLY 


2 . Oakridge Traffic 

Council noted a request from Mr. Milton Weber dated March 10, 
1976, to appear before Council as a delegation when the matter of 
Oakridge traffic is again before Council. 

MOVED by Aid. Volrich, 

THAT the delegation request be approved and arrangements be 
left with the City Clerk. 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

A. MANAGER'S GENERAL REPORT 
MARCH 12 , 1976 


Works & Utility Matters 
(March 12, 1976) 


The Council considered this report which contains nine 
Clauses identified as follows: 


CI. 

1: 

CI. 

2 : 

CI. 

3: 

CI. 

4: 

CI. 

5: 

CI. 

6 : 

CI. 

7: 

CI. 

8: 

CI. 

9 : 


Watermain Installations - 1975 Capital Budget 
Watermain Installations - 1976 Capital Budget 
Extension and Relocation of Jericho Storm 
Outfall 

Tires and Tubes - Tender No. 40-76-1 
Kerrisdale Bus Shelter 
Harbour Park Development 

Granville Mall Phase II - Benches and Landscaping 
Local Improvement on the Initiative Granville 
Mall - Benches and Landscaping 

Lease of C.P.R. Right-of-Way to the City - West 
Boulevard from 37th Avenue to 4 2nd Avenue 


The Council took action as follows : 
Clauses 1, 2, 3, 4, 5 and 6 


MOVED by Aid. Harcourt, 

THAT the recommendations of the City Manager contained in 
Clauses 1, 2, 3, 4 and 5 be approved and Clause 6 be received 
for information. 

- CARRIED UNANIMOUSLY 


Granville Mall Phase II - Benches 
and Landscaping (Clause 7) 


MOVED by Aid. Bowers, 

THAT the request of the Granville Mall Association that 
Christmas tree lights, benches and landscaping be advanced as 
Local Improvements on the Initiative Principle, be approved. 


- CARRIED UNANIMOUSLY 


Local Improvement on the Initiative 
Granville Mall - Benches and Land- 
scaping (Clause 8) 

MOVED by Aid. Bowers, 

THAT the recommendations of the City Manager contained in 
this Clause be approved. 


- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 


Lease of C.P.R. Right-of-Way to the 
City - West Boulevard from 37th to 
42nd Avenues (Clause 9) 


MOVED by Aid. Bowers, 

THAT the recommendation of the City Manager contained in this 
Clause be approved. 


- CARRIED UNANIMOUSLY 


Iff 


Regular Council, March 16, 19 76 6 

CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Building & Planning Matters 
(March 12, 1976) 

The Council considered this report which contains six 
Clauses identified as follows: 

CI. 1: 2893 West 41st Avenue - Murray Nurseries 
CI. 2: N.I. P. Kitsilano Appropriation of Funds - 

Bayview Stage III Addition 
CI. 3: Appropriation of N.I. P. Funds for Tree Planting 

and Benches in the Downtown Eastside 
CI. 4: Rezoning - E/S of S.W. Marine Drive between 

West 70th and 71st Avenues - Proposed Super 

Valu Store 

CI. 5: Rail/Truck Terminal for B.C. Hydro in False 
Creek Area 3 

CI. 6: Heritage Building Alterations - Hudson's Bay 
Store (600 Block Granville) 

The Council took action as follows: 

2893 West 41st Avenue - Murray 
Nurseries (Clause 1) 

For Council action on this Clause, see pages 3 and 4. 

Clauses 2 and 4 

MOVED by Aid. Hare our t, 

THAT the recommendation of the City Manager contained in 
Clause 2 be approved and Clause 4 be received for information. 

- CARRIED UNANIMOUSLY 

Appropriation of N.I. P. Funds for 
Tree Planting and Benches in the 
Downtown Eastside (Clause 3) 

MOVED by Aid. Harcourt, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Boyce, 

THAT the City Manager, in consultation with the Park Board, 
report back on whether the City could use any of the trees which 
the Provincial Government has declared surplus. 

- CARRIED UNANIMOUSLY 

Clauses 5 and 6 

MOVED by Aid. Volrich, 

THAT Clause 5 be received for information and the recommendation 
of the City Manager contained in Clause 6 be approved. 

- CARRIED UNANIMOUSLY 


Finance Matters 
(March 12, 1976) 

The Council considered this report which contains three 
Clauses identified as follows: 

CI. 1: Functional Program - Art Gallery 

Cl. 2: Additional Accounting Clerk Position - Equipment 
CI. 3: Assessment Appeals 

The Council took action as follows: 

cont'd. . . . 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Finance Matters 
(March 12, 1976) (cont'd) 

Functional Program - Art 
Gallery (Clause 1) 

MOVED by Aid. Bowers, 

THAT the recommendation of the City Manager contained in this 
Clause be approved. 

(Carried) 

(Alderman Volrich opposed) 

MOVED by Aid. Kennedy, 

THAT consideration of this Clause be deferred until the future 
location of the Art Gallery has been determined. 

- LOST 

(Aldermen Bird, Bowers, Cowie, Harcourt, Marzari, Rankin, 
Sweeney and the Mayor opposed) 

The motion to defer having lost, the motion by Alderman 
Bowers was put and CARRIED. 

Clauses 2 and 3 

MOVED by Aid. Volrich, 

THAT the recommendations of the City Manager contained in 
Clauses 2 and 3 be approved. 

- CARRIED UNANIMOUSLY 


The Council recessed at approximately 3:45 p.m. and following 
an 'In Camera' meeting in No. 3 Committee Room, reconvened in open 
session in the Council Chamber at approximately 4:15 p.m. 


Regular Council, March 16, 1976 



CITY MANAGER ' S AND OTHER REPORTS (Cont'd) 

Property Matters 
(March 12, 1976) 

The Council considered this report which contains four 
Clauses identified as follows: 

Cl. 1: Assignment of Lease - 2089 Conunissioner Street 
CI. 2: Ten Foot Widening Strip of 1st Avenue - 

Situated S/E Corner 1st Avenue & Clark Drive 
Cl. 3: Establishment for Lane Purposes - N/W Corner of 

William & Skeena Streets 
Cl. 4: Point Grey Road Properties 

The Council took action as follows: 

Clauses 1, 2 and 3 . 

MOVED by Aid. Volrich 

THAT the recommendations of the City Manager, as contained 
in clauses 1, 2 and 3 of this report, be approved. 

- CARRIED UNANIMOUSLY 

Point Grey Road Properties 
(Clause 4) 

Council noted that the 'Save our Parkland Association' and a 
Mrs. Westenberg requested to speak as delegations, specifically 
with respect to Seagate Manor, which is referred to in this clause. 

MOVED by Aid . Cowie 

THAT the delegations as requested be heard. 

- CARRIED UNANIMOUSLY 


Dr. Parkinson, representing the 'Save our Parkland Association 
spoke supporting the removal of Seagate Manor as a means of obtain- 
ing more public access to the waterfront. Mrs Westenberg, a 
resident of the area, also urged the demolition of Seagate Manor 
and criticized the proposed expenditure of funds to renovate the 
premises . 

The Chairman of the Park Board, Commissioner May Brown, also 
addressed the Council and referred to the history of the matter. 

MOVED by Aid . Boyce 

THAT the Supervisor of Property and Insurance be authorized to 
obtain vacant possession of 2823-25, 3225 and 3235 Point Grey Road 
and to demolish when vacant. 

- CARRIED UNANIMOUSLY 

MOVED by Aid . Cowie 

THAT Seagate Manor and the caretaker's cottage at the rear of 
the property be demolished and the land turned over to the care and 
custody of the Park Board. 

- LOST 

(Aid. Bird, Har court Kennedy, Marzari, Rankin and 
Sweeney opposed) 


Cent 'd . 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Property Matters 
(March 12, 1976) (Cont ' d ) 

Point Grey Road Properties 
(Clause 4) (Cont'd) 

MOVED by Aid . Boyce 

THAT the caretaker ' s cottage at the rear of Seagate Manor 
be demolished. 

- CARRIED 

(Aid. Bird, Rankin and Sweeney opposed) 

MOVED by Aid. Bowers 

THAT all of the property surrounding Seagate Manor be designated 
as public land. 

- (deferred) 

MOVED by Aid. Volrich 

THAT the foregoing motion by Alderman Bowers be deferred, and 
the Director of Legal Services submit a report to the next Council 
meeting on the legal ramifications involved in recommendation 1 as 
contained in this clause of the Manager's report, which reads as 
follows : 

"The Point Grey Road Acquisition fund be reimbursed, 
in the amount of $255,265.06, in the manner set out 
in the report by the Director of Finance dated 
November 28, 1975." 

- CARRIED UNANIMOUSLY 


MANAGER'S REPORT - March 11, 1976 

B. Britannia Community Services 
Centre including Ice Rink: 
Additional Costs and Funding . 

MOVED by Aid . Bird 

THAT the recommendation of the City Manager, as contained in 
this report, be approved. 

- CARRIED UNANIMOUSLY 


MANAGER'S REPORT - March 12, 1976 

C. Applications for Building Permits 

to Demolish - Prior to November 18,1976 . 

MOVED by Aid. Bowers 

THAT the demolition permits presently being withheld, be 
processed by the Director of Permits and Licenses in accordance 
with the by-law in effect at the time of application. 

- (carried) 

MOVED by Aid. Harcourt (in amendment) 

THAT the motion by Alderman Bowers be amended whereby the 
demolition permit with respect to the building at 1390 Laurier 
continue to be withheld. 

- LOST 

(Aid. Bird, Bowers, Cowie, Kennedy, Sweeney and 
the Mayor opposed) 


Cont ' d 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 


Applications for Building Permits 
to Demolish - Prior to November 
18, 1976. (Cont'd) 

MOVED by Aid. Har court (in amendment) 

THAT the motion by Alderman Bowers be amended whereby the 
demolition permit with respect to the building at 2408 Prince 
Albert continue to be withheld. 

- LOST 

(Aid. Bird, Bowers, Cowie , Kennedy, Sweeney and 
the Mayor opposed) 

MOVED by Aid. Harcourt (in amendment) 

THAT the motion by Alderman Bowers be amended whereby the 
demolition permit with respect to the building at 1363 East 3rd 
Avenue continue to be withheld. 

- LOST 

(Aid. Bird, Bowers, Boyce , Cowie, Kennedy, Sweeney 
and the Mayor opposed) 

MOVED by Aid. Harcourt (in amendment) 

THAT the motion by Alderman Bowers be amended whereby the 
demolition permit with respect to the premises at 836-840 Nelson 
and 1008-12-14-20 Hornby Street continue to be withheld. 

- LOST 

(Aid. Bird, Bowers, Boyce, Cowie, Kennedy, Sweeney 
and the Mayor opposed) 

All of the amendments having lost, the motion by Alderman 
Bowers was put and CARRIED. 

(Aid. Harcourt, Marzari and Rankin opposed) 


I. Report of Standing Committee 
on Planning and Development 
March 4, 19 76 

The Council considered this report which contains two 
Clauses identified as follows: 

CI. 1: Monthly Status of Rezoning Applications 
Cl. 2: Juvenile Detention Home Site 

The Council took action as follows: 

Clauses 1 and 2 . 

MOVED by Aid. Bowers 

THAT Clause 1 in this report be received for- information, and 
the recommendations of the Committee as contained in Clause 2 be 
approved . 

- CARRIED UNANIMOUSLY 
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CITY MANAGER ' S AND OTHER REPORTS (Cont'd) 

II. Report of Standing Committee 
on Finance and Administration 
March 11, 19 76 


The Council considered this report which contains three 
Clauses identified as follows: 

CI. 1: Brief to Provincial Commission on Property 

Assessment and Taxation 
CI. 2: Renovations to City Hall 
CI. 3: Student Summer Employment - PSEMP '76 

The Council took action as follows: 

Brief to Provincial Commission on 
Property Assessment and Taxation. 
(Clause 1) 

MOVED by Aid. Volrich 

THAT the recommendation of the Committee, as contained in this 
Clause, be approved. 

- (amended) 

MOVED by Aid. Bowers (in amendment) 

THAT the following words be added to Alderman Volrich 's motion 
"after amending the text on page 2 7 of the brief to recognize the 
complexities involved in comparing needs of renters and home-owners". 

- CARRIED 

(Aid. Harcourt, Marzari, Rankin, Volrich and the Mayor opposed) 

The amendment having carried, the motion of Alderman Volrich, 
as amended and reading as follows, was put and CARRIED UNANIMOUSLY 

"THAT the recommendation of the Committee, as contained in 
this Clause, be approved after amending the text on page 
27 of the brief to recognize the complexities involved in 
comparing needs of renters and home-owners . " 

Renovations to City Hall 
(Clause 2) 

MOVED by Aid. Volrich 

THAT the recommendation of the Committee, as contained in this 
Clause, be approved. 

- CARRIED UNANIMOUSLY 


Student Summer Employment 
PSEMP - '76 

(Clause 3) 

MOVED by Aid. Volrich 

THAT the recommendations of the Committee, as contained in 
this Clause be approved, and the resolution of Council, dated March 
9, 1976, be varied accordingly. 

- CARRIED UNANIMOUSLY 
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RISE FROM COMMITTEE OF THE WHOLE 

MOVED by Aid. Sweeney 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

ADOPT REPORT OF COMMITTEE OF THE WHOLE 

MOVED by Aid. Sweeney 
SECONDED by Aid. Bird 

The the report of Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


BY-LAWS 


1. BY-LAW TO AMEND BY-LAW NO. 406 8, 

BEING THE PLUMBING BY-LAW (Deposit 
Requirements) 

MOVED by Aid. Bird 
SECONDED by Aid. Sweeney 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Bird 
SECONDED by Aid. Sweeney 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


2. BY-LAW TO AMEND BY-LAW NO. 4450, 
BEING THE LICENSE BY-LAW (Self- 
Serve Gas Stations) 


MOVED by Aid. Harcourt 
SECONDED by Aid. Volrich 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Harcourt 
SECONDED by Aid. Volrich 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 


- CARRIED UNANIMOUSLY 
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8. Area bounded by Skeena Street, 2nd Narrows Bridge 
Approach, Rupert Street and CPR Right-of-Way 

An application was received from the Director of Planning to 
rezone the area bounded by Skeena Street, 2nd Narrows Bridge 
Approach, Rupert Street and CPR Right-of-Way. 


FROM: RS-1 One Family Dwelling District 

C-l Commercial District 
TO: M-l and M-2 Industrial District 


The application was approved by the Technical Planning Board. 

The application was approved by the Town Planning Commission 
with the specific recommendation that the industry be care- 
fully selective. 


MOVED by Alderman Bird 

THAT the application be approved. 


- CARRIED 


9. Those portions of Block 292, D.L. 140, Group 1, N.W.D. , 
Plan 6373 

All lands bounded by Kind Edward Avenue, Camosun Street 
and 29th Avenue . 


An application was received from the Director of Planning 
to rezone those portions of Block 292, D.L, 140, Group 1, N.W.D. , 
Plan 6373 being all lands bounded by King Edward Avenue, 
Camosun Street and 29th Avenue, 

TO: RS-l One Family Dwelling District. 

The application has the approval of the Town Planning Commission 
and Technical Planning Board. 

It was noted that this application covered lands incorporated 
into the City of Vancouver at the last sitting of the Provincial 
Legislature and, therefore, had not previously been zoned. 

MOVED by Alderman Linnell 

THAT the application be approved. 

CARRIED. 


MOVED by Alderman Adams 

THAT the Committee rise and report 


CARRIED 


MOVED by Alderman Wilson 
SECONDED by Alderman Adams 

THAT the report of the Committee of the Whole be adopted 
and the Corporation Counsel be instructed to prepare and bring in 
the necessary amendments to the Zoning and Development By-law and 
that the application of the Director of Planning concerning sign 
control (Item #1) be, considered by Council at or about 30 days from 
this date. 

CARRIED 


MOVED by Alderman Hardwick 
SECONDED by Alderman Broome 

THAT the pending applications for signs as detailed in 
the reports of the Board of Administration (Building and Planning 
Matters dated July 24th and August I4th) and considered by Council 
at its meetings of July 28th and August 18th be granted and that 
the Director of Planning be instructed to withhold permits for those 
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3. BY-LAW TO AMEND BY-LAW NO. 4 450, 
BEING THE LICENSE BY-LAW 
( (a) Definition of 'Cabaret' 
(b) Licensing Age of Dogs) 


MOVED by Aid. Harcourt 
SECONDED by Aid. Rankin 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Harcourt 
SECONDED by Aid. Rankin 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


4. BY-LAW TO AMEND BY-LAW NO. 3575, 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW (Kitsilano Apartment Area) 

MOVED by Aid. Volrich 
SECONDED by Aid. Bird 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Volrich 
SECONDED by Aid. Bird 

THAT the By-law be given second and third readings and the 

Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 
(Aid. Kennedy was excused from voting on this By-law) 


5. BY-LAW TO AMEND BY-LAW NO. 4786, 
BEING THE HOSPITAL PATIENTS 
VOTING BY-LAW 

MOVED by Aid. Rankin 
SECONDED by Aid. Sweeney 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Rankin 
SECONDED by Aid. Sweeney 

THAT the By-law be given second and third readings and the 

Mayor and City Clerk be authorized to sign and seal the By-law. 


- CARRIED UNANIMOUSLY 
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BY-LAWS (Cont'd) 


6. BY-LAW TO AMEND BY-LAW NO. 3575, 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW (Area Generally bounded by 
Semi in. Wall, Nanaimo and Lane 
North of Hastings) 


MOVED by Aid. Rankin 
SECONDED by Aid. Sweeney 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Rankin 
SECONDED by Aid. Sweeney 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 
(The Mayor was excused from voting on this By-law) 


7. BY-LAW TO AMEND BY-LAW NO. 35 75, 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW (S/W Corner Grandview Highway 
South and Slocan Street) 


MOVED by Aid. Volrich 
SECONDED by Aid. Sweeney 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 


The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Volrich 
SECONDED by Aid. Sweeney 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


8. BY-LAW TO AMEND BY-LAW No. 3575 

BEING THE ZONING AND DEVELOPMENT 
BY-LAW. (Addition and size of Office) 

MOVED by Aid. Rankin 
SECONDED by Aid . Bird 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments . 

There being no amendments, it was 

MOVED by Aid. Rankin 
SECONDED by Aid. Bird 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOULSY 
(Aid. Harcourt was excused from voting on this By-law) 
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MOTIONS 


1.. Establishment of Land for Lane Purposes 

(North 10 feet of each of Lots 19 and 20, 
Block 296, District Lot 526, Plan 590) 

MOVED by Aid. Bowers 
SECONDED by Aid. Cowie 

THAT WHEREAS the registered owner has conveyed to the City of 
Vancouver, for lane purposes, the following described lands: 

North 10 feet of each of Lots 19 and 20, Block 296, 
District Lot 526, Plan 590; 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes, and declared to form and constitute portions of 
lane . 

- CARRIED UNANIMOUSLY 


2 . Establishment of Land for Lane 

Purposes (1950 East 14th Avenue) 

MOVED by Aid. Bowers 
SECONDED by Aid. Cowie 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for lane purposes, the following described lands: 

South 2 feet of Lot 17 of Subdivision "C" , Block 173, 
District Lot 264A, Plan Numbers 1056 and 1771 

(1950 East 14th Avenue); 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes, and declared to form and constitute portions of 
lane. 

- CARRIED UNANIMOUSLY 


3 . Establishment of Land for Lane Purposes 

(N/W Corner of William and Skeena Streets) 

MOVED by Aid. Bowers 
SECONDED by Aid. Cowie 

THAT WHEREAS the City of Vancouver is the registered owner 
of Lots 17 and 18, Block 7, S.E.^, Section 26, T.H.S.L., Plan 
2588; 

AND WHEREAS it is deemed expedient and in the public interest 
to establish a portion of the above described lands as lane; 

THEREFORE BE IT RESOLVED THAT the North two and one-half feet 
of Lots 17 and 18, Block 7, S.E.h, Section 26, T.H.S.L., Plan 2588 
be and the same is, hereby established for lane purposes and declared 
to form and constitute portion of lane. 


- CARRIED UNANIMOUSLY 
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MOTIONS (Cont'd) 

4 . Automobile Towing 

MOVED by Aid. Cowie 
SECONDED by Aid. Bowers 

THAT WHEREAS a grqat number of automobile owners are being 
unduly inconvenienced by having their automobiles towed away from 
pay parking lots by commercial automobile towing companies; 

AND WHEREAS many of these automobiles being towed away belong 
to out-of-City owners who are not familiar with local parking 
regulations ; 

AND WHEREAS the City of Vancouver's image suffers considerably 
insofar as tourists to our City are concerned when such incidents 
occur; 

AND WHEREAS many of these automobiles are being broken into 
and otherwise damaged in the process of moving them to private 
storage areas; 

AND WHEREAS the present arrangements encourage automobile 
towing companies to be unduly ambitious; 

AND WHEREAS these automobiles create no danger to persons 
or property or violate any traffic regulations; 

AND WHEREAS in the 'Vancouver Sun' newspaper of 14 February 
1976, alternative ways of controlling this kind of parking in 
certain other cities are related, and in Notice of Motion by 
Alderman Cowie, withdrawn from Council on October 22, 1975, 
alternative means were referred to, such as removal of license 
plates, retrieval through a public agency and ticketing; 

AND WHEREAS the Council is now reviewing the matter of adequate 
signing, lighting and the general control of these parking sites; 

AND WHEREAS it is understood that the parking lot industry 
involved is giving serious consideration to new ways and means 
of policing over-parking on their lots in order to remove the 
direct patrol now being carried out by towing companies; 

THEREFORE BE IT RESOLVED THAT City Council instruct the City 
Manager, in co-operation with the Police Department, to study and 
report back to Council, through the Vehicles for Hire Board, on 
alternative ways of controlling parking in 'pay parking lots' in 
order to severely curtail the actions of private towing companies 
in towing away vehicles on such parking lots, and in this regard, 
the Manager discuss the matter with the operators of these 
particular lots. 

- (deferred) 

MOVED by Aid. Rankin 
SECONDED by Aid. Sweeney 

THAT the foregoing motion be deferred pending a report being 
submitted to Council from the Vehicles for Hire Board on this subject 

- CARRIED 

(Aid. Bowers opposed) 


5 . Over-all Planning - 
Kerrisdale Area 

With the permission of Council, Alderman Volrich withdrew his 
motion respecting the over-all planning in the Kerrisdale Area. 
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MOTIONS (Cont'd) 


6. Closure of Robson Street - 

Provincial Government Complex 

MOVED by Aid. Kennedy 
SECONDED by Aid. Bird 

THAT WHEREAS it has been stated that costs of the Provincial 
Government Complex have more than doubled; 

AND WHEREAS the closure of Robson Street to accommodate 
this complex has seriously disrupted the flow of traffic within the 
central area of downtown; 

BE IT RESOLVED THAT Council request the Provincial Government 
to enter into negotiations with the City whereby the costly ice rink 
within the project will be eliminated and Robson Street re-opened 
to automobile traffic. 

- (withdrawn) 

After giving consideration to the foregoing motion. Council 
agreed to withdraw the motion at the request of Alderman Kennedy, 
and it was 

MOVED by Aid. Boyce 
SECONDED by Aid. Kennedy 

THAT the matter of Robson Street closure be the subject of a 
report reference from the City Engineer in view of the recent 
developments respecting the Provincial Government Complex. 

- CARRIED 

(Aid. Bowers, Cowie , Harcourt, Rankin and Volrich opposed) 


ENQUIRIES AND OTHER MATTERS 
Property Endowment Fund 

Mayor Phillips referred to the meeting of the 

Finance and Administration Committee 
to be held on Thursday, March 18, 1976, 
to which all members of Council are 
invited for discussions on Property 
Endowment Fund matters . 


The Council adjourned at 6.00 p.m. 

* * * * * 

The foregoing are Minutes of the Regular Council Meeting 
of March 16, 1976, adopted on March 23, 1976. 
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WORKS AND UTILITY MATTERS 
CITY ENGINEER'S REPORT 


RECOMMENDATIONS : 


1. Watermain Installations - 1975 Capital Budget 
The City Engineer reports as follows: 

"The following projects are scheduled for construction prior to 1976 paving: 

PROJECT 521 


Street 

Lane west of Dunbar 
Lane east of Dunbar 
Pender Street 


To 

31st Avenue 

King Edward Avenue 

Victoria Drive 


46th Avenue 
47th Avenue 
47th Avenue 


Wales Street 

Prince Albert Street 

Windsor Street 


From 
30th Avenue 
24th Avenue 
Salsbury Drive 
Estimated Cost: $30,000 

PROJECT 522 

Elliott Street 

Chester Street 

St. Catherines 
Street 

Estimated Cost: $32,000 

The lane installations replace old 1" and 2" galvanized pipes which have lost 
most of their usefulness because of the decrease in their carrying capacity. The 
other installations are required to maintain adequate fire protection for residen- 
tial areas and a school. 

Funds are available from the 1975 Waterworks Capital Account 128/7903, 'Prior 
to Paving - Unappropriated.' 

I RECOMMEND that Projects 521 and 522 be approved and that the total required 
amount of $62,000 be appropriated for this work from the 1975 Waterworks Capital 
Account 128/7903, 'Prior to Paving - Unappropriated'." 

The City Manager RECOMMENDS that the foregoing be approved. 

2. Watermain Installations - 1976 Capital Budget 

The City Engineer reports as follows: 

"To provide a continuous work program for our crews, advance approval is 
requested for item 10-02-01 of the 1976 Basic Capital Appropriation Budget, said 
item consisting of the construction and replacement of watermains in the area 
between Clark Drive and Victoria Drive north of 12th Avenue at an estimated 
cost of $410,000. 


Approximately 70% of the above work is required to maintain adequate fire 
protection for areas zoned largely as multiple dwelling and industrial districts. 
The existing pipes of old pit cast iron have lost most of their original carrying 
capacity due to tuberculation. 

The remaining installations are to replace leaking steel mains. 

Council, on September 16, 1975, approved in principle the Waterworks 
program for 1976-1980, but formal borrowing authority was left to be given 
annually as funds are budgeted. Approval of this item, therefore, should 
include approval of borrowing authority. 

I RECOMMEND that the above described work be approved and that approval, 
including borrowing authority, of the required funds of $410,000 (Reference 
No. 10-02-01 of the 1976 Basic Capital Budget) be given in advance of the 
1976 Budget." 

The City l-lanager RECOMMENDS that the foregoing be approved. 


Cont'd 
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3. Extension and Relocation of Jericho Storm Outfall 


(WORKS - 


The City Engineer reports as follows: 

"The existing storm outfall at Jericho Beach has been buried by sand due 
to a progressive northward building of the beach in this area. In addition, 
the old outfall location is in the very centre of the bathing area which is 
not a desirable situation. Consequently, this outfall must be reconstructed 
in a more suitable location to the east. 

The estimated cost of the necessary construction is $70,000. Funds for 
this work have been provided for in Item 3-03-10 of the 1976 Sewers Capital 
Budget which has not yet been approved. 

I RECOMMEND that $70,000 be appropriated in advance from the 1976 Sewers 
Capital Budget so that the Jericho Storm Outfall can be reconstructed prior 
to the 1976 bathing season." 

The City Manager RECOMMENDS that the foregoing be approved. 


4 . Tires and Tubes - Tender No. 40-76-1 

The City Manager submits the following report of the Purchasing Agent and City 
Engineer. 

"Tenders for the above were opened on February 9, 1976 and referred to the 
Purchasing Agent and City Engineer for report. The officials concerned 
report as follows: 

A tabulation is on file in the office of the Purchasing Agent. 

Funds for this purchase are provided in the General Revenue Budget. 

This tender provided for prices to be offered on a wide range of classes and 
sizes of tires and tubes for automobiles, trucks and miscellaneous equipment. 

Five tenders were received. Three of the tenders did not offer prices on all 
the classes and sizes asked for in the tender. Therefore, in order to make 
a fair comparison of the bids offered and to determine the overall low bid, 
the lowest prices submitted were calculated into the totals of these incomplete 
tenders. 

The overall low bid was submitted by Giant Tire Ltd. Columbia Tire Ltd. sub- 
mitted a lower bid on a specific class and size of tires and tubes valued at 
approximately $56,000.00 for a savings of approximately $372.00 (less than 1%). 
However, splitting the award is not recommended for the following reasons: 

1. It will be necessary to maintain two sets of records through our clerical 
system and the accounting system. 

2. Operating costs will be increased with two sets of orders, deliveries, 
pickups and returns. 

3. The attention paid by the contractor to our needs will be diminished by 
lessening the size of the contract. This is a crucial factor in this 
complicated, fast-moving supply item. 

We RECOMMEND acceptance of the overall low bid submitted by Giant Tire Ltd. 
for the supply of Tires and Tubes for a one year period, at an estimated cost 
of $129,656.00, plus 5% Provincial Sales Tax." 


The City Manager RECOMMENDS that the foregoing recommendation of the Purchasing 
Agent and City Engineer be approved, subject to a contract satisfactory to the 
Director of Legal Services. 
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5 . Kerrisdale Bus Shelter 

The City Engineer reports as follows: 
" Background 

The Kerrisdale Bus Shelter was installed in 1974 as part of the 
Kerrisdale Beautification Project. At that time, the Engineering Department 
expressed concerns about the durability of the yellow vinyl material proposed 
for the cover and suggested that a more permanent, vandal-proof material be 
used. However, the architect and local merchants were opposed to the permanent 
installation and the result was that the vinyl material was installed. 

In March, 1975 > the bus shelter cover was slashed by vandals and was 
subsequently damaged beyond repair by high winds. Proposals for a new cover 
were requested and the supplier, Ancient Mariner Industries Ltd., suggested a 
durable, reinforced vinyl material much superior to that originally installed. 
The new cover was installed in September at a cost of §1209 and was charged 
to the Streets Maintenance Budget for bus stops. 

Present Status 

The bus shelter cover has been vandalized for the second time. Two 
rectangular panels have been cut out of the vinyl material and repairs should 
be undertaken in order to prevent further damage and provide adeqiiate shelter 
for transit users. The design of the bus shelter is such that vandals can 
readily gain access to the vinyl canopy and there is reason to believe that the 
cover will be the object of vandalism in the future. A decision must, there- 
fore, be made with respect to the on-going maintenance problem related to the 
bus shelter cover. 

There are two basic alternatives that should be considered. Firstly, 
the present cover can be retained and repaired from time to time when vandalized. 
This alternative would require that additional fimds be made available for bus 
stop maintenance each year. Alternatively, the Engineering Department can 
design a permanent cover that would not be susceptible to the kind of abuse 
which has resulted in periodic damage to the vinyl materials. This latter 
alternative would involve a greater initial cost estimated to be $2000 for 
replacement of the existing cover although annual maintenance would be minimal. 

The following is submitted for Council's CONSIDEEATION: 

A. That the existing reinforced vinyl cover be repaired at this time at a 
cost of $80, chargeable to the Streets Maintenance Budget for bus stops, 
and in the event of finrbher vandalism, it be repaired in a satisfactory 
manner, with the estimated annual maintenance cost of $300, ,to be provided 
in the Streets Maintenance Budget, OR 

B. That the existing reinforced vinyl cover be replaced by a permanent canopy 
requiring minimal maintenance at an estimated cost of $2000 with the 
necessary fimds to be provided in advance of the 1976 Departmental Budget." 

The City Manager RECOMMENDS alternative B in the above report of 
the City Engineer be approved. 

INFORMATION ; 

6 . Harbour Park Development 
The City Engineer reports as follows: 

"On January 13, 1976, Coimcil, when dealing with the matter of 
the proposed pedestrian underpass across Georgia Street directed 
the City Engineer 'to negotiate with Bayshore Inn on cost- sharing 
on a one third basis for the underpass, and if this fails, to 
initiate a local improvement on the basis of assessed benefit being 
one third City park, one third Harbour Park development and one 
third Bayshore Inn. ' Subsequently, meetings were held with the 
Harbour Park developers and the Bayshore Inn. The developers of • 
the Harbour Park site have agreed to contribute one third of the 
estimated cost of $330,000 for the pedestrian underpass at Denman 
Street. 

rr.n4-'H - . . 
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Clause 6 Cont'd 

Following the first meeting with Bayshore Inn, their representative, 
Mr. Earl Larson, Vice President - Finance, polled individual 
members of the Board of Directors and reported back at a meeting 
held February 25. The consensus was that they would not be 
willing to contribute to the cost of the underpass until their 
expansion program commenced in the block between Denman and 
Bidwell Streets. They felt the expansion would not go ahead for 
some time. 

The construction of the pedestrian underpass cannot be delayed 
until the Bayshore Inn expansion program commences. Therefore, 
a local improvement has been initiated as directed by Council 
on January 13 and construction will proceed after the local 
improvement steps and reports being prepared by Planning and 
Engineering Departments have been approved by Coimcil. " 

The City Manager submits the above report of the City Engineer 
to Council for INFORMATION. 


CONSIDERATION ; 

7 . Granville Mall Phase II - Benches and Landscaping 
The City Engineer reports as follows: 

"Council, on June 24, 1975, approved that two items on the Granville Mall - 
Benches and Landscaping, and Christmas Tree Lighting - would be local improvements, 
by petition, with the full cost borne by the property owners. 

Petition forms were issued to the Granville Mall Association In July of 1975. 
It has been 'circulating the petitions since then. The two petitions were checked 
by the Collector of Taxes in mid -February with the following results: 

C hristmas Tree Lights Benches & Landscaping 


Total owners 67 67 

Signatures required 45 45 

Signatures accepted 12 10 

Signatures not accepted 33 33 

Total signed 45 43 


In many cases, signatures were not accepted because persons signing on behalf 
of business firms had not indicated their authority to sign or because the names of 
firms and other owners were not given correctly. If all of the signatures had been 
acceptable , the Christmas Tree Lights petition would have been sufficiently signed 
and the Benches and Landscaping petition would have been two signatures short. 

The Granville Mall Association, in a letter dated March 4, 1976, describes the 
difficulties which it has encountered in circulating these petitions and requests 
that these two projects be advanced on the initiative principle rather than by 
petition. A copy of this letter is attached. 

We believe that the Association's experience is probably typical and that it 
illustrates why few local improvement petitions are submitted from business districts. 

If Council accedes to the Association's request, it will be just possible to 
have most or all of the benches and landscaping in place for the start of Habitat. 
With this in view, the formal 'First Step' and 'Second Step' reports required under 
the Local Improvement Procedure By-Law have been prepared and will be before Council 
this day. This urgency does not apply to the Christmas Tree Lights project and it 
would be advanced separately. 

The request of the Granville Mall Association that these two projects be 
advanced on the initiative principle is forwarded for the CONSIDERATION of Council." 


The City Manager submits this matter for Council's CONSIDERATION. 
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RECOMMENDATIONS ; 

8. Local Improvement on the Initiative 

Granville Mall - Benches and Landscaping 

The City Engineer reports as follows: 

"A request of the Granville Mall Association that this project be advanced 
on the initiative rather than by petition has been forwarded for Council's con- 
sideration in a separate report. Should Council accede to that request, the 
formal reports required by the Local Improvement Procedure By-Law follow: 

First Step 

A Benches and Landscaping Project for the Granville Street Mall is advanced 
to Council on the 'Initiative Principle.' The full cost of this project is to 
be borne by the benefited properties. 

So that most or all of the benches and landscaping can be complete for the 
opening of Habitat, purchasing of material and shop-work will have to start before 
final approval of the project. Council can authorize this work and designate its 
cost to form part of the anticipated local improvement. Interim financing for 
this advanced work can be found in the Granville Mall (Phase I) capital accounts. 
If the project does not proceed, it should be possible to utilize the benches 
and planters in some future civic project or to sell them." 

The Director of Finance reports as follows: 

"Second Step 

I am submitting the City Engineer's report dated March 11, 1976, The 
estimated total cost of this project is $23,000 and the City's share of the 
cost is nil. 

I have to report that the necessary financial arrangements can be made to 
carry out this work." 

The City Manager has decided that it is desirable to undertake this project 
and RECOMMENDS that: 

(a) The reports of the City Engineer and the Director of Finance be approved, 
along with the details of the Second Step report on file in the City Clerk's 
office; 

(b) The City-owned parcels shown on the list attached to the detailed Second Step 
report be declared assessable for this project; 

(c) The Court of Revision for this project be held at 2:00 p.m. Tuesday, May 4, 
1976; and 

(d) Advance purchase of materials and shop-work be authorized and these costs 
designated to form part of the anticipated local improvement. 


NOTE: (REQUIRES TWO-THIRD AFFIRMATIVE VOTE OF ALL COUNCIL 
MEMBERS PRESENT.) 


9. Lease of C.P.R. Right-of-Way to the City - West Boulevard 
From 3 7th Avenue to 42nd Avenue 


The City Engineer reports as follows: 
"Background 

In 1954, at the request of the Kerrisdale and District Commercial Association, 
the City entered into an agreement with the Canadian Pacific Railway Company to 
lease the westerly 21 feet of the railway right-of-way extending from 37th Avenue 
to 42nd Avenue. This leased area was combined with the easterly boulevard area 
of West Boulevard in order that a sufficient width be made available for off-street 
parking. 


Cent ' d 
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signs which he deems unsuitable and report thereon to Council. 


CARRIED. 


It was noted by Council that Seaboard Advertising Co. Ltd. , through 
their representatives at the meeting, agreed to suspend action on 
all applications that that firm had pending for billboards for the 
30 days period that the Sign Industry has to submit their recommend- 
ations to City Council. 

The meeting then adjourned at approximately 3.55 p.m. 


* * * * 


The foregoing are the Minutes of the Special Council Meeting 
(Public Hearing) dated August 27, 1970. 
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Clause 9 Cont'd 

The C.P.R. agreed to permit the construction of the parking facility on the 
leased area on the following terms: 

1. The duration of the lease was for five (5) years from January 1, 1954, and 
from year to year thereafter and could be terminated by three months notice 
in writing by either party. 

2. The annual rental was established as five ($5) dollars per year plus relief 
from all taxes or charges which would normally be levied against the area. 

3. The City was obligated to erect a suitable fence and maintain the leased 
area in a satisfactory manner. 

The original cost to the City for construction of the parking lot was $4,300. 
Maintenance costs have been kept at a minimum except for those works required by 
the C.P.R. and B.C. Hydro from time to time under the terms of the lease. At 
present, the gravel surface is in a relatively poor and unattractive condition. 
However, whereas the tax assessment for the area in 1954 was $173, the taxes have 
risen to $1,896 in 1975 which represents an increasing annual loss in tax revenue 
to the City. 

Prior to commencement of the Kerrisdale Beaut if icat ion, the City initiated 
negotiations with the C.P.R. regarding lease of a portion of the right-of-way 
in the 41st Avenue and East and West Boulevard intersection for the beautif ication 
project. This lease was the subject of a previous report approved by Council. 
Part of the beautif ication lease area is included in the existing parking lease 
with the C.P.R. and in December 1973, the Railway Company advised that they wished 
to re-negotiate and revise the terms of the parking lease. 

The C.P.R. proposed an increase in annual rental from $5.00 plus taxes to 
$5,000 plus taxes in subsequent negotiations. Their justification for the figure 
of $5,000 was derived from the market rental value of the land for parking spaces. 
City representatives pointed out that: 

(a) the C.P.R. could not obtain an immediate market rental having charged a 
nominal rental for 20 years. 

(b) if in fact a market value was agreed to, the increase should be graduated 
over a number of years. 

(c) the leased area was only 21 feet wide and was of limited value for parking 
purposes without the additional 10 feet of City street allowance for turning 
requirements . 

The C.P.R. subsequently proposed a revised rental on a year-to-year basis 
increasing to a market value of $3,840 per annum plus taxes in 1976, and forwarded 
the lease documents to the City for execution. The Supervisor of Properties and 
Insurance advises that, in terms of the market value for parking purposes, the 
proposed rental is reasonable. 

Present Position 

In general, the City does not provide free off-street parking facilities for 
commercial districts in other areas. In commercial areas where off-street 
parking has been required to accommodate the demand for parking, the City has 
participated in collective parking projects under local improvement procedures 
whereby the commercial property owners assume the capital and maintenance 
expenditures while the City maintains ownership of the property. At present, 
a collective parking agreement exists between the City and members of the 
Kerrisdale and District Commercial Association for a parking facility south of 
41st Avenue between Yew Street and West Boulevard. 

While the present rental for the existing parking lease with the C.P.R. is 
nominal, the proposed rental can hardly be considered nominal and would require 
the City to subsidize parking in the Kerrisdale commercial area if City responsi- 
bility for this parking facility was to be maintained. A decision to eliminate 
this parking area V70uld, however, mean a loss of some 140 parking stalls in an 
area where parking needs are most likely to increase, particularly now that the 
Kerrisdale Beautif ication project is complete. 


Cont'd 
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The Kerrisdale and District Commercial Association has recently completed 
a survey of the local merchants. The general consensus is that the parking 
space is needed in the area since it serves the local community facilities such 
as the library, community centre and skating rink in addition to local busi- 
nesses and residents. They are of the opinion that the City should continue the 
lease with the C.P.R. at a rate the City feels to be reasonable. The merchants 
do not feel that they should assume financial responsibility for the parking 
area, however, because the parking stalls are used largely by people using the 
community facilities. 

We have considered the possibility of recovering all or part of the rental 
from the adjacent business properties. This could be done only if we advanced 
a local improvement for improvements to this parking area. This does not seem 
appropriate since the lease has a short cancellation period and so the continued 
existence of the parking for the term of the local improvement (even if only 5 
years) could not be assured. 

The installation of parking meters has been considered also, but since the 
land is leased and not City Street, parking meters may not be installed under 
the Parking Meter By-law. Even if the parking meter by-law were amended to 
permit the installation of meters, enforcement would be costly; since the area 
is small (only 140 parking spaces) and far from other metered areas, being 
patrolled by persons on foot. 

When dealing with the matter of the parking lease. Council is requested to 
consider the following options: 

A. Council representation be made to CP. Rail to continue the lease at the 
present nominal rental on the grounds that the land is not rentable other- 
wise and they are saving annual taxes equal to $1,896 in 1975 which they 
would otherwise pay. 

B. The lease be cancelled with the resultant loss in parking. 

C. The lease, as proposed by Marathon, be approved and authorization be given 
to the City Engineer to include $3,840 covering rental and taxes for 1976 
in the annual Streets Maintenance Budget." 

The City Manager RECOMMENDS that option 'A' of the above 
report of the City Engineer be approved. 
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BUILDING & PLANNING MATTERS 


RECOMMENDATION 

1. 2893 West 41st Avenue - Murray Nurseries 

E% of Lots 6 & 7; and Amd. Lot 8; Block 9; D.L. 2027. 


A-4 


The Director of Planning and Director of Legal Services report 
as follows: 

" A report was requested by the City Manager after receiving 
the letter of February 24> 1976 from Mrs. Sheila Peterson 
on behalf of the Kerrisdale Concerned Citizens Committee 
(attached as Appendix A) regarding the proposed develop- 
ment on the above described property. 

At a Public Hearing held on July 22, 1975 Council approved the 
rezoning application whereby the above-described property be rezoned 
from (RS-1) One Family Dwelling District to (CD-l) Comprehensive 
Development District. The Draft CD-I Bylaw is attached as Appendix B. 

Council on July 29, 1975 resolved: 

' That WHEREAS Council on July 22, 1975^ approved the rezoning 
application of a parcel of property situated at 2893 West 
41st Avenue; 

AND WHEREAS the Director of Planning had set out no conditions 
applicable to any such rezoning; 

THEREFORE BE IT RESOLVED THAT the Director of Legal Services 
be instructed not to bring forward the amendment to the 
zoning bylaw until the necessary conditions are approved by 
Council and carried out by the applicant; 

FURTHER BE IT RESOLVED THAT in addition to the conditions 
submitted by the Director of Planning, there be included the 
following: 

(a) confirmation of financing sufficient to satisfy Council 
that the project will proceed, 

(b) the matter be reviewed by Council twelve months from 
the date of the public hearing. ' 

Council approved the conditions contained in the Manager's report 
dated September 19* 1975 amended by Council on September 30, 1975* 
The Development Permit Application #72049 was approved by the Dir- 
ector of Planning subject to several conditions, including those 
conditions approved by Council on September 30, 1975* As of March 9j 
1976 all of the conditions for approval of the Development Permit 
Application have been complied with except for the dedication of 
the southerly 17 feet for future street widening and consolidation 
of the site into one parcel and so registered in the Land Registry 
Office. 

The CD-I Bylaw for the property had not been brought forward for 
enactment to Council as the following two conditions had yet to be 
complied with: 

(a) confirmation of financing sufficient to satisfy Council 
that the project will proceed, and; 

(b) that the owners dedicate the South 17 feet that fronts 
onto West 41st Avenue for future road widening. 
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C lause No. 1 Continued . 

On February 26, 1976 the Planning Department received from Mr. B. 
Promislow of Seaton, Promislow and Company on behalf of the Univer- 
sity Non-Profit Building Society, a letter dated February 20, 1976 
regarding the financing and dedication conditions (attached as 
Appendix C). 

Financing 

The following documents dealing with the financial arrangements 
were submitted by Mr. Promislow for consideration by Council: 

- Letter from Bancorp Polygon Ltd., dated February l8, 1976 
regarding construction financing^ 

- Letter from Burns-Page Associates Ind. , dated February 19* 1976 
regarding the long and short term financing, and; 

- Letter from Mutual Life Assurance Company of Canada, Property 
Investments, dated February 20, 1976 regarding construction 
mortgage financing. 

(Three letters are attached as Appendix D. ) 

If Council is satisfied that the financial arrangements confirm 
that the project will proceed, a resolution that the financing 
condition has been complied with is needed. 

Dedication and Consolidation 

Plans which dedicated the southerly 17 feet of the site and consol- 
idated the site into one parcel were also submitted by Mr. Promislow 
on February 26, 1976. However, the formal application and applica- 
tion fee were not submitted until March 1, 1976. The plans have 
been processed by the Zoning Division and were approved by the 
Approving Officer on March 8, 1976. The plans are to be registered 
at the Land Registry Office before this condition has been complied 
with. Mr. Promislow was notified on March 8, 1976 by the Zoning 
Division that the approved plans were ready to be picked up so that 
they could be registered at the Land Registry Office. 

Enactment of CD-I Bylaw 

In the letter received from Mrs. Sheila Peterson (Appendix A) 
regarding the use of the proposed development it was noted that 
the proposed development has been described as a "Townhouse Devel- 
opment". The Draft CD-I Bylaw lists the use as townhouses and 
customary accessory uses, however, further examination of the 
drawings posted at the Public Hearing indicate that they are apart- 
ments. The dwelling units all have principal access at ground 
level, are separated by at least one common wall, but are connected 
both side-by-side and vertically. It is the vertical connection 
which causes the description of the development to be incorrect. 
The development is not a typical apartment either, as there is no 
internal circulation, with a lobby, halls and stairways within the 
buildings to each dwelling unit. 

The plans posted and discussed at the Public Hearing on July 22, 
1975 and those received as Development Permit Application #72049 
are the same except for minor changes required by Council and the 
Director of Planning. As the drawings therefore are basically the 
same, it is appropriate that the CD-I By-Law be amended to 
accurately describe the drawings seen and approved at the Public 
Hearing as follows: 

"... the only uses for which Development Permits will be 
issued are: 

Townhouses and Apartments 
And customary accessory uses" 
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Clause No. 1 Continued . 
RECOMMENDATION : 

The Director of Planning and the Director of Legal Services 
recommend the following: 

A. That Council direct the Director of Legal Services that when 
the amending Bylaw is brought forward for enactment that 
the uses permitted be amended by adding the words "and 
apartments" immediately after the word townhouses; 

B. And further that, if Council is satisfied with the financial 
information submitted that the project will proceed, then 
Council so resolve that the owners have complied with this 
condition, 

C. And; that as soon as the dedication and consolidation of the 
site has been so registered at the Land Registry Office that 
the Director of Legal Services be instructed to bring forth 
the amending Bylaw for enactment. 


The City Manager RECOMMENDS that the foregoing recommendation 
of the Director of Planning and Director of Legal Services be 
approved. 

DELEGATION THIS DAY: Mrs. S. Peterson on behalf of Kerrisdale 

Concerned Citizens' Committee. 

Dr. N. Divinsky on behalf of University 
Non-Prof it Building Society. 


2. Neighbourhood Inprovement Program: Kitsilano Appropriation of 
Funds - Bayview Stage III Addition. 


The Director of Planning reports as follows: 

"On November 12, 1974, City Council approved the Neighbourhood Improvement Program 
Concept Plans for Cedar Cottage and Kitsilano, calling for the formation of 
Citizen Advisory Committees to share in the operation of the Neighbourhood 
Improvement Programs. 

On November 26, 1975, the Kitsilano Citizens Planning Committee and staff of 
the Kitsilano Planning Office received a request from Bayview Community School 
for funds from the Neighbourhood Improvement Prpgram budget for Kitsilano 
to make an addition to a previous allocation of funds. 

On May 13, 1975, City Council approved Stage I of Bayview School's proposals 
for NIP funding. Fifteen thousand dollars ($15,000) was approved to alter 
the existing gymnasium and activity room to improve accessibility and isolate 
these rooms from the rest of the school . 

On July 22, 1975, City Council approved $13,000 for Stage III for Bayview 
School. This proposal was to alter the boys' basement area of the school 
to provide a location for the continuation of day-care and other daytime 
programs. This was suggested as this will soon be the only room in the 
school that can be guaranteed on a permanent basis for daytime programs. 

Subsequent to the allocation of funds for Stage III, a report from the Vancouver 
School Board (attached as APPENDIX A) states that further items are necessary. 
The Fire Marshall has insisted upon another fire exit door. Through an oversight 
the School Board did not include an estimate for heating these rooms in their 
first report. Because there has been additional activities programmed for 
these rooms which will produce a more intensive use of them, additional 
cupboards and tackbbards are required. The estimate cost for these four 
items is $8,000. (APPENDIX B). 
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The Kitsilano Planning Committee and the Local Area Planner have reviewed this 
proposal and recommend approval of the application. Central Mortgage and 
Housing Corporation was also advised of and concurred in the decision. 

It is therefore recommended that: 

City Council approve the expenditure of up to $8,000 (eight thousand dollars) 
($2,000 City; $2,000 Province; $4,000 Federal) from the Kitsilano Neighbourhood 
Improvement Program budget for the purpose of completing the boys' basement 
area of Bayview Community School as outlined in Appendix B of this report. 
The entire amount of funds is to come from the Social Facilities fund based 
upon the projected use of the room, as approved in the Kitsilano Neighbourhood 
Concept Plan. " 

The City Manager RECOMMENDS that the report of the Director of Planning be approved. 


3. Appropriation of N.I. P. Funds for Tree Planting and Benches in 
the Downtown Eastside. 


The Director of Planning reports as follows: 

"On February 16, 1976 a meeting was held at the Downtown Eastside Site Office. 
In attendance were representatives from the social field and citizens groups, 
the Parks Board, the Engineering Department, and the Planning Department. The 
conmunity representatives requested that $20,000 be appropriated from the N.I. P. 
funds for the purpose of planting trees this spring along the three, four and 
five hundred block sections of both Powell Street and Cordova Street. 

The estimated total cost per tree is $200 and the plan calls for approximately 
100 trees (LINDEN TYPE for Powell Street and UPRIGHT RED MAPLE for Cordova Street). 
This is an estimated cost only and any remaining funds will be used to plant 
additional trees in the three hundred block sections of Jackson Street and 
Dunlevy Street. 

In addition the community representatives requested that six benches be 
installed in Oppenheimer Park along Jackson Street. The estimated cost for 
this is $200 per bench. The total cost would therefore be approximately 
$1 ,200.00. 

The Planning Department concurs with these two requests since it involves only 
a nominal expense ($21,200 from an estimated minimum of $616,500 Implementation 
Budget). It will also benefit the whole community as well as provide early 
visible evidence of the type of improvements possible with N.I. P. 

Concurrence has also been obtained from C.M.H.C. The cost breakdown is as 
follows: 

Federal Share 50% = $10,600 

Provincial Share 25% = 5,300 

City's Share 25% = 5,300 

$21 ,200 


It is therefore recommended that: 

' A. $20,000 be appropriated in advance from the Downtown Eastside N.I. P. Implementati 
funds for tree planting. (Recreational Facilities Account) 

B. $1,200 also be appropriated from the Recreational Facilities Account of the 
N.I. P. Implementation Fund to provide six benches in Oppenheimer Park." 


The City Manager RECOMMENDS that the report of the Director of Planning be approved. 
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INFORMATION 

4. East Side of S.W. Marine Drive between West 70th and West 
71st Avenues. Proposed Super-Valu Store; Rezoning 
Application and Planning Study. 

The Director of Planning reports as follows: 

"A rezoning application was received from Mr. G.A. Birhara of 
Kelly Douglas and Company Limited, whereby the lands within 
the area bounded by West 70th Avenue, the lane west of 
Granville Street, West 71st Avenue and S.W. Marine Drive be 
rezoned from (RS-l) One-Family Dwelling District to (C-2) 
Commercial District for the purpose of: 

'Construction and operation of a grocery supermarket.' 
SITE DESCRIPTION 

The site is located on the east side of S.W. Marine Drive between 
West 70th Avenue and West 71st Avenue and is currently developed 
with 10 single family dwellings and the Shannon Lodge Nursing Home 
located at the north-east corner of West 71st Avenue and S.W. Marine 
Drive. The lands immediately to the north and east are zoned (C-2) 
Commercial District and are developed with a Safeway and liquor store, 
small retail stores, gasoline service station and other commercial 
uses. Both sides of Granville Street, north of West 71st Avenue, are 
zoned either (C-l) Commercial District (Local) or (C-2) Commercial 
District to West 63rd Avenue. The lands to the south and west are 
zoned (RS-l) One-Family Dwelling District and are developed with 
single family dwellings. 

The site is located in that portion of the City known as Marpole which 
includes, besides the above-noted lands, two other (C-2) Commercial 
Districts located on both sides of S.W. Marine Drive between Granville 
and Hudson Streets and the north side of S.W. Marine Drive from Hudson 
Street to Oak Street. The lands generally east of the lane east of 
Granville Street between West 72nd and West 70th Avenues are zoned 
(RM-3) Multiple Dwelling District. There is an (M-1) Industrial 
District composed of just over three blocks generally bounded by 
West 72nd Avenue, the lane west of Hudson Street, West 7 3^^. Avenue 
and Oak Street. (See Appendix A). 

PROPOSED DEVELOPMENT 

The drawings submitted by the Architect and forming part of the 
application indicate a supermarket with a main floor and mezzanine 
which has a total floor area of 29,412 square feet. The supermarket 
is located adjacent to S.W. Marine Drive with the front of the store 
facing east. The building has a landscaped setback of 24 feet from 
S.W. Marine Drive to a solid wall which faces the single family 
dwellings to the west. Vehicular ingress and egress to the parking 
lot is from the lane west of Granville Street. A 17 foot dedication 
is indicated on the south side of West 70th Avenue for future road 
widening. 
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CALCULATIONS 

Site Area: 89,100 square feet 

Floor Area: 29,412 square feet (gross) 

Floor Space Ratio: 0.33 (gross) 

Height: 30 feet 

Off-street Parking: Required 56 spaces 

Proposed 122 spaces 

Off-Street Loading: Required 2 spaces 

Proposed 2 spaces 

The Engineering Department in reviewing the vehicular ingress and 
egress to the site has reported that the ingress and egress from the 
lane is acceptable; however, all manoeuvring and circulation must 
take place on site. 


URBAN DESIGN PANEL 

The Urban Design Panel considered the application at its meeting of 
December I8, 1975 and reported: 

' The Panel, without some comment from the Planning Department, 
finds it difficult to deal with this rezoning proposal as it, 
and the increased traffic this project will generate, will 
affect the residences across Marine Drive. 

The Panel feels that possibly more of a transition is needed 
and that instead of having the back of the supermarket building 
face residences across the street, more setback and landscaping 
be provided or another use such as multiple housing be included. 

RECQf4MENDATI0N : That the above be received as a progress report 
and that this design be sent back to the architects for serious 
re-consideration and improvements and comments from the Planning 
Department be obtained before giving this rezoning application 
and design a final scrutiny. ' 


ANALYSIS 


In reviewing this application and the proposed form of development, 
the Planning Department is aware that answers are first required on 
questions of land use of this site and surrounding lands; on the 
present and future traffic patterns and on rationalization of retail 
sales (in terms of turnover and where the customers come from who will 
use the store, etc.) to understand the potential impact of this applic- 
ation to rezone to CC-2 )Commercial District. The approval of this 
application could have significant impact on the Marpole area. The 
Director of Planning further believes if a major change is promoted in 
any area of the City where the City has no area planning programme or 
cannot allocate planning resources to research the impact of such 
proposals, then the originator of the change should submit studies 
which describe the ramifications of the proposal, particularly how 
it might relate to the long term development of the area. 

In February the Planning Department met with the applicant to discuss 
these concerns and felt the following areas should be studied: 
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1. Land Use Study: to examine the existing land use and possible 
future land use, particularly between \\/est 70th/Granville and 
the rail tracks and the area east of Granville Street. 

2. Traffic Study: to examine the existing and possible future 
traffic patterns and to consider how this would be affected 
by changes in land, use. 

3. Commercial Market Study: analysis of retail sales including 
turnover, customer catchment area, amount of floor area needed. 

Mr. Addington, President of Kelly Douglas and Company Limited, 
acknowledges that the Planning Department does not have the resources 
or priority in its work programme to study this area but has agreed 
to undertake planning studies as suggested above and is prepared to 
hire a planning consultant for that purpose. It was also agreed to 
inform local residents and community groups during the course of the 
study and to hold, in conjunction with the City, Public Information 
Meetings in the area. The Planning Department is providing all 
available information to the applicant. 

It was agreed that the work could be done in three phases: 
1. first month to prepare study 

2 second month to discuss with neighbourhood and the Planning 
Department, and 

3. during the second and third months to process the rezoning 
application for report to City Council. 

The study will commence shortly as the applicant will be appointing 
a consultant within a couple of weeks from a list of consultants 
supplied by the Planning Department and the Canadian Institute of 
Planners . 

This report is primarily for the information of City Council. 

However, should Council feel this approach on the rezoning application 

is inappropriate, it should direct the Director of Planning accordingly 

The City Manager submits the above report of the Director of 
Planning for the INFORMATION of Council. 
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INFORMATION 

5 . Rail/Truck Terminal for B.C. Hydro in False Creek Area 3 . 
The City Manager reports as follows: 


On January 6, 1976, Council passed the following reso- 
lution respecting the subject matter: 

'THAT the recommendation of the City Manager as 
contained in his report of December 23, 1975, be 
approved, subject to a resolution being obtained 
from the Board of Directors of B.C. Hydro and Pover 
Authority committing the Authority to completion of 
the removal of its rail-freight development by 
December 31, 1986.' 

Architects Rhone & Iredale have forwarded the following 
extract from minutes of a B.C. Hydro Board of Directors* meeting 
dated November 15, 1974 to indicate B.C. Hydrops commitment for 
a ten-year life for the proposed Carrall Yards redevelopment: 

' CARRALL YARD S 

By means of maps and charts the Executive Director illustrated 
a proposed development of B.C. Hydro's lands in Carrall Yards. 

In brief, at an estimated capital cost of $5.5 million it is 
proposed to develop the 23 acre area of Hydro's property lying 
south-east of Georgia Viaduct and stretching to the shores of 
False Creek. Hydro's property lying to the north of the Viaduct 
would be retained for the PSL parcel express delivery system and 
other transportation and/or community developments. 

Leases of adjacent property fronting on the Creek have all 
been renewed by the owners involved (chiefly City of Vancouver and 
Marathon Realty) for fifteen year periods or longer. It is proposed 
to develop Hydro's property with a ten year view, chiefly through 
Hydro's existing seven railway clients in the area. New warehouses 
would be constructed with design to enable them to be redeveloped 
for other purposes at the termination of the ten year period. A 
new and improved railway switching service would be installed. No 
new capital would be required as the funds can be obtained from the 
budgets already approved for development of Burnaby sites such as 
Stride Avenue and MacPherson Avenue and which could now be postponed. 
Estimates of annual returns indicate that the development could pay 
for itself in about two years. 

The Executive Director stressed the point that at the end of 
the ten year lease period Hydro would not be in the way of whatever 
redevelopment of the False Creek area was proposed by senior govern- 
ments . 

The following resolution was adopted:- 

RESOLVED that B.C. Hydro do proceed with redevelopment of 
the 23 acre section of its Carrall Street Yards on the terms 
and conditions proposed to this meeting by the Executive Dir- 
ector and summarized in his presentation of 15 November now 
submitted AND THAT funds in the approximate amount of $5.5 
million appearing in approved budgets for the years ending 
31 March 1975 through to 31 March 1980 covering expenditure 
of funds for development of freight railway areas in other 
sections of the Lower Mainland be reallocated as required 
to this Carrall Yards development.' 


CITY OF VANCOUVER 

REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, September 1, 1970, in the Council Chamber 
at approximately 9:30 A.M. 

PRESENT ; His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 
Hardwick, Linnell, Phillips, 
Rankin, Sweeney and Wilson 

CLERK TO THE COUNCIL ; R. Thompson 

PRAYER The proceedings in the Council Chamber were opened 

with prayer offered by the Rev. Dr. George Turpin, 
Civic Chaplain. 

'IN CAMERA' MEETING 

The Council agreed to an 'In Camera' meeting later this 

day. 


ADOPTION OF MINUTES 

MOVED by Aid. Broome, 
SECONDED by Aid. Bird, 

THAT the Minutes of the Regular Council Meeting, (including 
'In Camera'), dated August 25, 1970, be adopted. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Broome, 
SECONDED by Aid. Adams, 

THAT this Council resolve itself into Committee of the Whole, 
His Worship the Mayor in the Chair. 

- CARRIED 

UNFINISHED BUSINESS 

It was agreed to defer the following matters pending the hearing 
of delegations later this day; 

(a) Salvation Army Red Shield 
Building Fund; Request for Grant 

(b) Control of Discharge of Oily Wastes 
from Myer Franks Ltd., 1100 Grant Street 


COMMUNICATIONS OR PETITIONS 

Development ; 
West End Area 

Alderman Wilson referred to a communication, dated August 20, 
1970, from Dr. Wilson E. Schwahn in respect of the development 
of the West End and requested His Worship direct that a copy of 
this communication be forwarded to the Director of Planning. 

His Worship the Mayor so directed. 
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A further letter has been received Ironi Mr. Grant of 
the B.C. Hydro Land Management & Development Department forward- 
ing a copy of a resolution of the Board of Directors adopted at 
a meeting on February 14, 1976, as follows: 

'RESOLVED that the Directors affirm that 
Hydrops rail freight development in the 
Carrall Yards has been planned as a ten 
year development.' 


The City Manager submits the foregoing for Council *s 
INFORMATION. 


RECOMMENDATI ON 


Heritage Building Alterations - Hudson's Bay Store 
(600 Block Granville). 


The Director of Planning reports as follows: 

"The Hudson's Bay Store was designated by City Council in December of 1974. 
Under the provisions of the designation legislation, no exterior 
alterations may be made without Council's approval. 

Development Permit #58435 (approved December 21, 1973) for the Vancouver 
Centre included an underground link to Hudson's Bay Store. Approved 
drawing #85 indicated installation of exit stairs from the Georgia Street 
link into the ground floor of the store without any exit to the street at 
that point. On February 2, 1976 drawings for a minor amendment to 
Development Permit #58435 were submitted which indicated exterior 
alterations to the Hudson's Bay Store. |The proposed changes involved the 
removal of one of the store windows, replacing it with an exit door and a 
smaller store window. At its February 9, 1976 meeting the Heritage Advisory 
Committee viewed these drawings and approved of the proposed exterior 
alterations to the Georgia Street facade of the Hudson's Bay Store. 

As the proposed alterations were to the Hudson's Bay Store rather than to 
the Vancouver Centre, a separate development permit was required. 
Development Permit Application #73081 was submitted on February 24, 1976. The 
drawings of the proposed exterior alterations are identical to those 
considered by the Heritage Advisory Committee at the meeting of February 9, 
1976. 

It is recommended that the proposed exterior alterations for the Hudson's 
Bay Store be approved." 

The City Manager RECOMMENDS that the report of the Director of Planning be 
approved. 


FOR COUNCIL ACTION SEE PAGE(S) J^SZl. 
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FINANCE MATTERS 


RECOMMENDATION 


1. Functional Program - Art Gallery 

Representatives of the Vancouver Art Gallery Association 
have reviewed the Erickson Report on the possible use of the exist- 
ing Court House for Art Gallery purposes. They find that the report 
is not sufficiently detailed in the area of specific future physical 
requirements for the Gallery. They have proposed that an objective 
Functional Program be compiled which will require the employment of 
a consultant. 

The City Manager has reviewed the request with the President 
of the Art Gallery and the Director and is of the opinion that such 
a detailed Functional Program is necessary. 

A considerable amount of work has been done by the Art Gallery 
staff, but some of the programming goes beyond their expertise. 

The City Manager RECOMMENDS that funds be provided to the Art 
Gallery Association over and above their 1976 grant to employ a con- 
sultant to prepare a Functional Program; the funds not to exceed 
$15,000 and the terms of reference for such consultant to be developed 
by the Director of the Vancouver Art Gallery and the City Manager. 

(Copy of letter dated March 9/76 from the Director of the 
Vancouver Art Gallery is attached for information.) . . 


2. Additional Accounting Clerk Position - Equipment 
The City Engineer reports as follows ;- 


"The Equipnent Branc±i contains the Ci-b^'s fabrication and equipment 
maintenance functions. The branch includes four permanent clerical staff 
to deal with accounting, payrolls, bills from suppliers - over $1 million 
in volume - and the billing of our costs to custcners (over $5 million) . 
For sane time, our Accounting Division and the Extemcil Auditors have been 
concerned about the annual closing of accounts in the Equipment Branch and 
monthly reconciliations of the accounting ledgers with stores and fuels 
subsidiary accounts. 

In order to carry out these reconciliations, tOTporary staff have been used 
over tlie past six months. We have established that the new task of 
reconciling accounts and invoices requires approximately one quarter of 
an employee's. time. In the opinion of the Director of Finance, this extra 
cost is necessary to provide the degree of accounting control required. 

Over the past several years, terrporary staff have been used in the E>3uipnnent 
Branch Office for duties related primarily to processing the invoices for 
payment and the billing functions for the Branch generally. Vfe have eirployed 
the equivalent of three c[uarters of a clerical position on this tanporary 
basis. We would, therefore, be able to handle the reconciliation work and 
eliminate the three quarters of a position teanporary help by the addition of 
one full time eitployee. 

Funds have been provided in the 1976 Equipment Branch Operating Budget for 
this expenditure, representing an annual cost increase of $3,300.00, because 
of the extra one quarter of a position required for the reconciliation. 
This cost has been estimated on the basis of an Accounting Clerk II clas- 
sification; this classification is still subject to review by the Director 
of Personnel. 


Cont'd . . . 
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Clause #2 continued : 


This report has been reviewed by the Director of Finance, who suqpports 
the recanmendation below. 

The City Engineer RBCCMMEIOS that an Accounting Clerk II position (subject 
to review by the Director of Personnel for classification) be added to the 
Equipment Branch to reduce the need for tatporary staff, and provide for 
reconciliations of the general ledgers with stores subsidiary accounts 
required by the Director of Finance." 

The City Manager RECXMyENDS that the above report of the City Engineer be 
approved. 


3 . Assessment Appeals 
The Director of Legal Services submits the following report: 

"For the past four years the Assessor has placed certain 
stevedoring companies on the assessment roll as occupiers 
of Crown Lands. These companies have "contracts" with 
the National Harbours Board to carry out certain services 
on piers in Burrard Inlet. In previous years these appeals 
related to Ballantyne, Lapointe and Centennial Piers. In 
1974 the companies were successful in pursuading the Court 
of Revision that, in law, they were not "occupiers" of 
these areas. An appeal was taken to the Assessment Appeal 
Board, who requested that the parties submit a Stated Case 
to the Supreme Court. This Stated Case has been heard by 
the Supreme Court, and the Court has agreed with the position 
taken by the National Harbours Board and the companies 
involved, i.e. that the companies merely have a service 
contract and are not occupiers in law. We have appealed 
the Supreme Court decision to the B.C. Court of Appeal, and 
we are hopeful that the appeal may be heard some time this 
Fall. It is also hoped that that decision will finally 
determine the situation for the past four years and the 
present situation. 

The present situation is somewhat complicated by the fact 
that the new Vanterm facility is now operational, and the 
Assessor and myself take the position that, legally, Vanterm 
is "occupied" by Empire Stevedoring and thus should be tax- 
able. Centennial Pier and Ballantyne Pier are now, in our 
view, "occupied" by Casco Terminals Limited, and Lapointe 
has been incorporated in the new Vanterm facility. 

At the Court of Revision in February of 1976, the companies 
appealed to the Court of Revision on the grounds that they 
were not occupiers, and in view of the Supreme Court decision 
we were unable to put up a strenuous argument to the contrary. 
However, in the event that we are successful in the Court of 
Appeal with respect to the 1974 Stated Case, it is imperative 
that we keep the matter of the 1976 assessments alive. 

ACCORDINGLY, IT IS RECOMMENDED that Council instruct me to 
appeal the following decisions of the 19 76 Caurt of Revision 
to the Assessment Appeal Board: 


Vanterm 


Court of Revision Appeal 
Roll #704-561-230-50 


#3190A 


Centennial Pier West 


Court of Revision Appeal 
Roll #703-561-192-74 


#272 


Centennial Pier East 


Court of Revision Appeal 
Roll #703-561-198-76 


#273 


Ballantyne Pier 


Court of Revision Appeal 
Roll #703-561-205-72 


#273A 


II 


The City Manager RECOMMENDS that the foregoing report of 
the Director of Legal Services be approved. 
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PROPERTY MATTERS 

RECOMMENDATIONS 

1. Assignment of Lease - 

2OB9 Commissioner Street 

The Supervisor of Property and Insurance and the Director of Legal Services report 
as follows: 

"On March 25th, 1975» City Council, "In Camera", approved the recommendation 
of the Supervisor of Property and Insurance, and the City Manager, to acquire 
the property at 2O89 Commissioner Street and known as Sterling Shipyards Ltd. 

In this regard, the City of Vancouver acquired the site on June 23rd, 1975 » 
subject to a lease to Sterling Shipyards Ltd. dated May 22nd, 1959 » which 
expires on May 2l4.th, I98O. 

The City is in receipt of a letter dated January 29th, 1976, from Davis & Co. 
Barristers aoad Solicitors, stating that the lessee. Sterling Shipyards Ltd., 
is entering into voltintary liquidation and requests an assignment of their 
leasehold interest to the Canadian Pishing Company. It should be noted that 
at present. Sterling Shipyards Ltd. is a subsidiary of Canadian Pishing Compsoiy 
and the ownership will remain the same. 

EECOMMENDED That Sterling Shipyards Ltd. be allowed to assign their leasehold 
interest to the Canadian Pishing Company; and that the granting be subject to 
any documentation deemed necessary by the Director of Legal Services." 

The City Manager RECOMMENDS that the foregoing Recommendation of the Supervisor of 
Property and Insurance and the Director of Legal Services be approved. 


( PROPERTIES- 1) 
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2. Ten Foot Widening Strip of 
1st Avenue - Situated S/E 
Corner 1st Avenue & Clark Drive 


The Supervisor of Property & Insurance reports as follows: 

"This strip has been leased to Standard Oil Company of B.C. Ltd. for 
successive 10-year periods since 1955* 

The land is used in conjiinction with the lessees gas station and is 
improved with blacktop, floodlight pole, sign, concrete driveway, slab 
and retaining wall. 

The present lease at a rental of Sll+.OO per month, plus taxes expired on 
September y^th, 1975 > anii "the City Engineer recommends renewal of the lease 
for a further 10 years. 

After negotiations the lessee has agreed to the following terms: 


Use 
Term 

CaJicellation 
Rental 

Rental Review 


Improvements 


- Operation of a Gas Station. 

- 10 years from October 1st, 1975. 

- On 6 months notice by either party. 

- For the first 5 years, $50«00 per month plus 
taxes as if. levied. 

- October 1, 198O on the following basis: 

A percentage of the capital value plus taxes 
as if levied. 

The percentage to be that charged on sale of City 
lands. The capital value to be calciilated by 
utilizing the sq. ft. market value of industrial 
lands in the area less 25?^ for restrictions and 
the City's right to cancel. 

- No further improvements to be constructed without 
City consent. Lessee retains title to existing 
improvements . 

. cont'd.... 


m 
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Clause No. 2 continued 


Restoration 

Liability- 
Condition of Sale 
By-Laws 

Agreement 


- Lessee to restore area to a condition satisfactory to 
the City Engineer within 60 days of the last day of 
occupancy. 

- Lessee to hold City harmless from all claims. 

- Lessee to keep property in a clean & tidy condition. 

- Lessee to obey all City by-laws including obligation 
to remove snow from sidewalks. 

- Satisfactory to Director of Legal Services. 


The Supervisor of Property and Insurance is of the opinion that the suggested 
rent is realistic. 

It is therefore 

RECOMMENDED that the Supervisor of Property and Instirance be authorized to 
lease the above-noted property to Standard Oil Company of B.C. Ltd., subject 
to the foregoing terms and conditions." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Property and Insurance be approved. 


3. Establishment for Lan-e Purposes — 

N/W Corner of Williapa & Skeena Streets 

The Supervisor of Property and Insiirance reports as follows: 

"Lots 17 and l8, Block 7. SE i Section 26 T.H.S.L., Plan 2588, situated 
north west comer of William and Skeena Streets were purchased in 1962 and 
have been reserved for replotting purposes. Council has approved an overall 
plan for this residential area, survey work and servicing will be completed 
in the near future. 

The City Engineer has requested that the north 2.^ feet of Lots 17 and l8 
be established for lane purposes prior to the lots being marketed and it is 
therefore RECOMMENDED THAT 

the north 2.5 feet of Lots 17 and l8. Block 7, SE ^ Section 26 T.H.S.L., 

Plan 2588 be established as lane and that the Formal Resolution establishing 

the same and submitted concurrently with this report be passed by Council." 

The City Manager RECOMMENDS that the foregoing recommendation of the Supervisor 
of Property and Insurance be approved. 


CONSIDERATION & RECOMMENDATION 
k. Point Grey Road Properties 

The Supervisor of Property and Insurance reports as follows : 

"On December 2, 1975, Council approved the following resolution: 

'That the City-owned premises at 2323-25, 3225 and 3235 
Point Grey Road, with the exception of Seagate Manor, be 
turned over to the care, custody and management of the Park 
Board ' 

The Park Board have subsequently submitted to Council , a request 
dated December 17, 1975, 'That Council have the Property and 
Insurance Division turn over the properties at 2323-25, 3225 and 
3235 Point Grey Road, clear of buildings, and to remove the 
caretaker ' s cottage in front of Seagate Manor , so that the Board 
can proceed to open up water front view parks for the public'. 

(It is noted that the property at 2823-25 was referred to in error 
as 2323-25 Point Grey Road in both Council's Resolution and the 
Park Board's request.) 


cont'd. . . 
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Clause No. 4 continued 

On December 2, 1975, the City Manager submitted the following 
report from the Director of Finance, dated November 28, 1975, 
which was received by Council: 

. 'Until such time as the review of capital funds indicated 
whether or not there is another potential source of funds, I 
recommend that Council approve the provision of $255,265.06 
from Revenue Surplus to reimburse Point Grey Road Acquisition 
capital funds for the cost of Seagate Manor. If a review of 
capital funds indicates a better source, I will so report to 
Council . ' 

'Your City Manager Recommends the approval of the recommendatioi 
of the Director of Finance.' 

The Director of Legal Services advises, that Council authority is 
required to permit demolition of City-owned assets, including 
those under the care and custody of the Park Board. Such authority 
was not given in Council's Resolution of December 2, 1975, nor was 
it clear in previous instructions. 

The current status of the subject properties is as follows: 

2823-25 Point Grey Road 

A duplex dwelling located adjacent to and east of, the 
Seagate Manor. This property is now vacant and can be 
demolished on receipt of Council authority. 

3225 and 3235 Point Grey Road 

Two single family dwellings, currently occupied. Council 
authority is required to obtain vacant possession and to 
demolish. 

Seagate Manor and Rear Dwelling 

The dwelling at the rear of Seagate Manor, referred to as the 
caretaker's cottage, is a one-storey single family dwelling of 
1,12 3 square feet, formerly occupied by the previous owner of 
the Seagate property. It is situated on the north portion of 
the property adjacent to the waterf rontage . The accommodation 
consists of two bedrooms, a den, living room, kitchen and bath- 
room. Heating is by automatic oil fired hot air furnace. 

The building was recently inspected by representatives of 
C.M.H.C. pursuant to the City's application for R.R.A.P. 
funding. Their assessment, with which Property & Insurance 
staff concur, is that the building is in excellent condition 
and that only minor repair and renovation is required to 
prepare for a minimum 15 year occupancy. It is expected that 
the necessary repairs and renovations can be carried out 
under the grant portion of the R.R.A.P. funding at no cost to 
the City, except for the purchase of a stove and refrigerator. 

Up to the time it was vacated, the rent was $400.00 per month. 
The estimated market rent, subject to approval of the Rent 
Review Commission, would be $550.00 to $600.00 per month. 

Removal of this dwelling, as requested by the Park Board, so 
that the Board can proceed to open up the waterfront view 
parks for the public, would by inference, also require that a 
portion of Seagate land be transferred to the Park Board. It 
should be noted that access to the waterfront will be provided 
by development of the adjacent property at 2823-25 Point Grey 
Road . 

An alternative to demolition of the rear dwelling, would be 
to move it on the site to a location closer to the main 
building. The cost to move would be in the realm of $10,000 
to $12,000, plus approximately $3,000 for grading and land- 
scaping. Relocation would be subject to approval by the 
Director of Planning, on the advice of the Development Permit 


cent' d. 
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Staff Cormittee. Location on the site would be determined by 
by-law requirements, location of services, separation from, 
the park area and the main building, and cost factors. 

A strip of land approximately 60 feet in depth along the 
waterfront could be provided for park use. 

Relocation or demolition of the rear dwelling and transfer of 
a portion of the land would have a detrimental effect on the 
Seagate property by loss of revenue, loss of amenity and 
increased problems in security. 

The following estimated operating statement for the Seagate 
property is submitted for information. The amounts shown 
are subject to receipt of quotations for the proposed 
renovations and approval by Rent Review Commission. 

GROSS ANNUAL INCOME 

10 suites at average $250.00 per month $30,000. 
Rear dwelling at $550. per month 6,600. 
5 garages at $10 . each per month 600 . 

$37,200. 

Less vacancy and rental loss at 2% 750. 
Effective Gross Annual Income $36,450. 


EXPENSES 

Operating $9,000. 

Administration 850. 

Maintenance & repairs 2,500. 

Taxes - (Tax exempt) 


$12,350 

Inflation & contingencies 

at 20% 2,470 


$14,820, 

Net Annual Revenue $21,630, 
Estimated cost of Fire By-Law 

requirements & renovations $44,230, 

Plus 15% contingency 6,600, 

$50,830, 

R.R.A.P. Grant Portion $27,500. 
R.R.A.P. Loan Portion $23,330. 


Amortization of R.R.A.P. loan at 8% 
over 15 year term = $221.21 per month 

$2,654.52 per annum 
Net Income After Amortization $18 ,976 . 


It is noted that a favourable response was received from C.M.H.C. 
regarding the City's application for R.R.A.P. funding. They also 
suggested they would like to make the Seagate Manor a demonstration 
project for the Kitsilano area. Final approval cannot be given 
by C.M.H.C. until details of the approved work and final costs 
are determined. 

If it is Council's decision to retain the complete Seagate property, 
it is RECOMMENDED that 


1. The Point Grey Road Acquisition fund be reimbursed, in the 
amount of $255,265.06, in the manner set out in the report 
by the Director of Finance dated November 28, 1975. 


cont'd. 
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Alternatively, if it is Council's decision to demolish the 
dwelling at the rear of Seagate and transfer a portion of 
land to the Park Board, it is RECOMMENDED that: 

2. (a) The Supervisor of Property and Insurance be authorized, 
in consultation with the Park Board, to determine the 
appropriate land area; the proportionate value of the 
land and rear dwelling; and arrangements for security 
fencing, 

(b) The Supervisor of Property and Insurance be further 
authorized, upon reaching a satisfactory agreement with 
the Park Board under recommendation 2(a), to demolish 
the rear dwelling, 

(c) The Point Grey Road Acquisition fund be reimbursed for 
the proportionate residual value of Seagate property 

to be retained by the City, in the manner set out by the 
Director of Finance. 

(d) The proportionate values referred to in 2 (a) and (c) 
to be in total equal to the acquisition costs of 
$255,265.06. 


It is further RECOMMENDED that: 

3. The Supervisor of Property and Insurance be authorized to 
obtain vacant possession of 2823-25, 3225 and 3235 Point 
Grey Road and to demolish when vacant." 

The City Manager submits the foregoing report of the Supervisor of 
Property and Insurance for Consideration and REcommendation 


FOR COUNCIL ACTION SEE PAGi{S)..^3SL^ 


FIEPORT TO COUNCIL 


STANDING COmiTTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


March 4, 1976 


A meeting of the Standing Committee of Council on Planning and 
Development was held in the No. 1 Committee Room, Third Floor, City 
Hall, on Thursday, March 4, 1976 at approximately 3.30 p.m. 


PRESENT; 


ABSENT : 
ALSO PRESENT: 
CLERK: 


Alderman Bowers, Chairman 
Alderman Bird 
Alderman Cowie 
Alderman Kennedy 

Alderman Harcourt 

Alderman Boyce 

M. L. Cross 


INFORMATION 

1. Monthly Status of Rezoning Applications . 

The Committee considered a memorandum from the Zoning Planner 
dated February 27, 1976 forwarding the Monthly Status of Rezoning 
Applications as at February 26, 1976 (copy on file in City Clerk's 
Office) . 

RESOLVED 

THAT the report on the Monthly Status of Rezoning 
Applications be received. 


RECOMMENDATION 

2. Juvenile Detention Home Site . 

The Committee considered a report of the City Manager dated 
February 19, 1976 (copy circulated) in which the Director of 
Planning advises that the Department has surveyed the existing 
park and open space resources in the area in comparison to exist- 
ing and expected population densities, and has discussed the matter 
of disposition o£ the site with interested community groups. 

The Director of Planning recommended: 


a. THAT Council adopt as a long-term policy the addition of the Juvenile 
Detention Home and Family Court site to Burrard View Park and discussion 
take place with the Parks Board v/ith respect to future buildings and 
financing arrangements; 

b. THAT the Parks Board be requested to develop as park that portion of the 
city-owned property not required for the Family Court buildings, in 
accordance with an overall plan for Burrard View Park which assumes that 
the city-owned property including the Family Court buildings will 
eventually become a part of the park; 

c. 'THAT when the Family Court buildings are no longer required by the Provincial 
Government, the entire 1.4 acre site be turned over to the care and 
custody of the Parks Board, with the understanding that the Board will at 
that time enter into discussions with the community regarding the use of 

the buildings for community recreational facilities." 
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Clause # 2 Continued . 

j Since there are no funds presently available for park aquisition 
or development at this time and since the Family Court buildings 
will probably remain for a very long time the City Manager 

i considers the action recommended by the Director of Planning to 
be premature and recommends that the site of the former Juvenile 
Detention Home be retained as open space. 

j 

Park Commissioners, A. Livingstone, and W. Gibson, and 
! Messrs. J. Cork (Hastings Sunrise Action Council) , W. Dronsfield 
(Concerned Citizens of Hastings East) , and J. Nawrocki (Pender 
Street Committee) were present for the discussion and urged the 
Committee to dedicate the land as park immediately. 

After discussion, the Committee 

RECOMMENDED 


A. THAT Council adopt as a long-term policy the addition of the Juvenile 
Detention Home and Family Court site to Burrard View Park and discussion 
take place v/ith the Parks Board with respect to future buildings and 
financing arrangements; 

B. THAT the Parks Board be requested to develop as park that portion of the 
city-owned property not required for the Family Court buildings, in 
accordance with an overall plan for Burrard View Park which assures that 
the city-owned property including the Family Court buildings will 
eventually become a part of the park; 

C. THAT when the Family Court buildings are no longer required by the Provincial 
Government, the entire 1.4 acre site be turned over to the care and 
custody of the Parks Board, with the understanding that the Board will at 
that time enter into discussions with the community regarding the use of 

the buildings for community recreational facilities." 


The Meeting adjourned at approximately 4.00 p.m. 

FOR COUNCIL ACTION SEE ?kG^S)..^.fjL 
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Regular Council, September 1, 1970 2 

BOARD OF ADMINISTRATION AND OTHER REPORTS 
A. General Report, August 28, 1970 
Works and Utility Matters 

Tender; Traffic Signal Controllers (Clause 1 ) 

The Council considered Board of Administration report con- 
taining information from the City Engineer and the Purchasing 
Agent as a result of tenders for the supply of Traffic Signal 
Controllers, the matter being submitted because of the 
involvement of Union status. 

MOVED by Aid. Broome, 

THAT the low bid of Northern Electric Co. Ltd., in the 
amount of $11,894.40 for the supply of these Traffic Signal 
Controllers, pursuant to the tender submitted, be accepted, 
subject to 5% Provincial sales tax and contract satisfactory 
to the Corporation Counsel. 

- CARRIED 

Sale of Portion of Lane East of Granville 
Street North of 6th Avenue and Adjacent 
Portions of City Lands (Clause 2) 


MOVED by Aid. Broome, 

THAT Clause 2 of the report of the Board of Administration 
(Works and Utility matters), dated August 28, 1970, be adopted. 

- CARRIED 

Social Service and Health Matters 

MOVED by Aid. Bird, 

THAT, in respect of report of the Board of Administration 
(Social Service and Health matters), dated August 28, 1970, 
Clauses 1 and 2 be received for information and Clause 3 
adopted . 

- CARRIED 

Unemployment Assistance Project Company (Clause 4 ) 

The Council considered the information furnished by the 
Board of Administration from the Acting Social Service Adminis- 
trator regarding a request by Mr. Peter Jeal that the City enter 
into a contract with his company to move welfare recipients 
and in so doing provide jobs for such recipients. It is pointed 
out the policy of the Social Service Department in this respect 
is to require the recipient to provide the Department with 
moving estimates from two companies and the lowest estimate 
then accepted. Details of Mr. Jeal's proposal are referred to 
in the report. It is concluded that the present system of 
accepting the lowest moving estimate from established companies 
is quite satisfactory. Mr. Jeal requested an opportunity to 
appear before the Council. 

MOVED by Aid. Hardwick, 

THAT a delegation be heard as requested. 

- LOST 

MOVED by Aid. Broome, 

THAT Mr. Jeal be advised of the present policy and that 
Council has no intention of changing this policy at the present 
time. 

- CARRIED 


PART REPORT TO COUNCIL 



STANDING COMMITTEE OF COUNCTl. 
ON FINANCE & ADMINISTRATION 


March 11, 1976 


A meeting of the Standing Committee of Council on 
Finance and Administration was held in the No. 3 Committee 
Room, third floor, ■ City Hall on Thursday, March 11, 1976 at 
approximately 12 noon, 

PRESENT: Alderman Volrich, Chairman 
Alderman Bowers 
Alderman Kennedy 
Alderman Marzari 
Alderman Sweeney 

COMMITTEE 

CLERK; G, Harden 


RECOMMENDATION 


1. Brief to Provincial Commission on 
Property Assessment and Taxation 

The Committee had for consideration a Manager's report 
dated March 5, I976 (copy circulated) and two draft briefs 
to be presented to the Commission of Inquiry on Property 
Assessment and Taxation, 

The first draft brief deals with Real Property Assessment 
and Taxation in Vancouver and the second with Education Finance 
in B,C, and Its Impact on Vancouver Taxpayers, both dated 
March, 1976, 

The Committee reviewed the two draft reports (circiilated 
on March 5, 1976) in depth and directed the Director of Finance 
to finalize the reports taking into account the amendments sug- 
gested by the Committee for submission to Council for endorsation. 

Following further discussion it was 

RECOMMENDED 

THAT the briefs as amended by the Director of Finance 
and circulated with this report, be endorsed and 
forwarded to the Provincial Commission of Inquiry on 
Property Assessment and Taxation, 


2, Renovations to City Hall 

The Committee considered a Manager's report dated 
February 20, 1976 (circulated) in which the Director of 
Permits and Licenses outlined proposed renovations to the 
City Hall as follows: 

•'- Alteration and improy_ements in Printing $142,500 
Offices, Shops and Vault Area 

- Alteration and renovation of four l6,700 
washrooms 

- Architects and Consultants Fees re 19,500 
above program 

- Alteration of Cafeteria storage facility 3,000 
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- Improvements to men's lunchroom ^,000 

- Improvements to telephone exchange office 2,300 

- Renovation of private elevator lobby 9,200 
and public corridors 

- Miscellaneous expense, including permits 2,300 
and insurance premiums. 

TOTAL $193,500 


The Director of Finance advised that funds in the 
amount of $119,053 are available within the City Hall 
Renovations Budgets, and an additional $79,447 would have 
to be provided in the 1976 Supplementary Capital Budget 
to carry out the total program of $19^,500 to complete the 
renovations program in the City Hall. The original provision 
of $140,000 in the 1975 Supplementary Capital Budget for the 
recommended work in the subground floor was reduced by $20,947 
due to increased costs incurred in completing the third floor 
improvements ($3,027) and renovation of all other areas 
(Phases I - III) for which the final cost exceeded the 
appropriations by $12,920. 

During discussion the Committee felt that the following 
two items could be deferred: 

- Alteration and renovation of four washrooms - $16,700 

- Renovation of private elevator lobby and - 9,200 

public corridorso 


Following further discussion it was 
RECOMMENDED 


(a) THAT Council approve the following proposals 
and estimates in the City Hall Renovations 
Program: 

- Alteration and improvements in Printing $142,500 
Offices, Shops and Vault Area 

- Architects and Consultants Fees re 19,500 
above program 

- Alteration of Cafeteria storage facility 3,000 


- Improvements to men's lunchroom 3,000 

- Improvements to telephone exchange office 2,300 

- Miscellaneous exp'ense'T including permits 2,300 
and insurance premi\jras 


TOTAL $172,600; 


(b) THAT the necessary additional funds be provided 
in the 1976 Supplementary Capital Budget; 

(c) THAT the quotations received from the Construction 
Management Contractor (Allan & Viner Limited) for 
alteration of the Printing and Vault Areas be 
accepted, and the Director of Permits and Licenses 
be authorized to proceed with the work, on the basis 
of cost plus a monthly fee of $5,560 for managing 
and supervising the work, including the services of 
a full time superintendent on the siteo 


Cont'd . 
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3 . Student Summer Employment - PSEMP '76 

On March 9, 1976 City Council, when considering a 
Manager's report dated March 5, 1976 outlining the Provincial " 
Student Summer Employment Program for 1976, passed the follow- 
ing motion: 

"THAT the City participate in PSEMP '76 at a maximum 
City cost of $52,000, 

FURTHER THAT the Standing Committee on Finance and 
Administration be authorized to review the proposals 
for report back to Council and to establish priorities 
among the projects, 

FURTHER THAT the Assistant City Engineer, Departmental 
Services and Sewers, Mr. K. Fo Dobell, be authorized 
to sign the application forms on behalf of the City, 
and to make minor adjustments where required (e.g. 
proportioning of University students)." 

The Committee considered 22 projects submitted by various 
Departments of which the City's share of costs totalled 
$106,226. 

The City Engineer reported he would like to continue 
an existing summer student project 'Turn Down Traffic' that 
is at no cost to the City. It was suggested that any 
Departments that have projects that would be at no cost to 
the City be allowed to include them for submission to the 
Provincial Government. 


The Committee established priorities for each project 
as follows: 


Priority No. 1 
Dept . 

Engineering 

Property & Insurance 

Library 

City Clerk 

Archives 

Archives 

Permits & Licenses 

Planning 

Finance 

Social Planning 


Pro j ect 


City's Share 


Priority No. 2 
Dept . 


Engineering 
Engineering 

Parks & Recreation 
City Clerk 
Permits & Licenses 
Fire Department 
Social Planning 


Origin-Destination $23,115 
Surveys 

Records Organization 6^5 

Library Orientation 3,9^5 

Transferred Records Index 722 

Library Cataloging 1,414 

Photographic Restoration/ 3,214 

Classification 

Vending Machine Survey 3,9^5 

Upgrading File System 4,749 

Accounting & Payroll 2,275 

Activation Program for 4,123 

the Disabled Elderly 

living alone on their 

own 


Project 

Traffic Modelling 
Computerized Intersection 
Model 

Tennis Program for Jimiors 
By-law Index Revision 
Storage Document Inventory 
Sprinkler Plan Check 
Step-Out Summer Program - 

Social Planning 

institutions 


$53,267 


City's Share 

$ 10,944 
1,469 

6,712 
722 

6^5 
3,205 
1,347 


$ 25,0^4 


Cont'd 
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Clause #3 continued : 


Priority No. 3 
Dept. 

Engineering 

Engineering 

Parks & Recreation 

Archives 

Parks 


Pro.ject 

Turn Down Traffic 
Traffic Data Collection 
Summer Trampoling 
Historical Painting 

Restoration 
Commiani cations '76 


aii 

4 


City's Share 

$ ^,^96 
3,099 
6,712 
1,414 

2,754 

$ 27,^75 


Following further discussion it was 
RECOMMENDED 

(a) THAT all projects listed under Priority No. 1 
be submitted to the Provincial Government for 
funding under the Provincial Student Summer 
Emplojnnent Program for 1976; 

(b) THAT City Council approve an expenditure of 
funds totalling $53,267 as the City's share 
for the program; 

(c) THAT the City Manager be authorized to list 
projects under Priority No. 2 in order of 
preference to be submitted for consideration 
in place of projects under Priority No. 1 
that do not receive Provincial approval for 
the program; 

(d) THAT the submission may include existing 

projects that any Departments have in the 

student summer program that are at no cost 
to the City; 

(e) THAT the Assistant City Engineer, Departmental 
Services and Sewers, Mr. K. F. Dobell, be authorized 
to sign the agreement on behalf of the City. 


NOTE: Detailed information on the above projects on file 
in the City Clerk's Office. 


The meeting adjourned at approximately 3:30 p.m. 

FOR COUNCIL ACTION SEE PAGEiSlVyi, 


CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, March 23, 1976, in the Council Chamber, 
commencing at 2:00 p.m. 

PRESENT: Mayor Phillips 

Aldermen Bird, Bowers, Boyce, Cowie, Harcourt 
Kennedy, Marzari, Rankin, Sweeney and 
Volrich 

CLERK TO THE COUNCIL : D.H. Little 

PRAYER 

The proceedi igs in the Council Chamber were opened with 
prayer. 

ACKNOWLEDGEMENT 

The Mayor aclcnowledged the presence in the Council Chamber 
of Students from the English Language Class at Britannia School, 
under the direction of their instructor, Mrs. Gourley. 

•IN CAMERA' MEETING 


The Council was advised that there were matters to be 
considered 'In Canera' later this day. 


ADOPTION OF MINUTES 


MOVED by Aid. Sweeney, 
SECONDED by Aid. Bird, 

THAT the Minutes of the Special Council Meeting (Public Hearing) 
of March 11, 1976. together with the Minutes of the Regular Council 
Meeting of March .6, 1976, with the exception of the 'In Camera' 
portion, be adopt«id. 


- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Boyce, 
SECONDED by Aid. Volrich, 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 


UNFINISHED BUSINESS AND DELEGATIONS 

1. N/W Corner of Prior Street and 
Jackson Avenue 


Council on March 9, 1976 deferred consideration of the 
Manager's Report (Property Matters) dated March 5, 1976, concerning 
a City-owned lot at the North-west corner of Prior Street and 
Jackson Avenue, pending the hearing of a delegation. 

Pastor Annie Girard addressed the Council this day, urging 
that Council sell the City lot in question to her for $5,000. 

MOVED by Aid. Volrich, 

THAT the request of Pastor Girard be denied and she be 
asked to consider entering into an appropriate lease arrangement 
with the City regarding Lot A, Siibdivision 17 and 18, Block 103, 
D.L. 196, Plan 197, situated on the North-west corner of Prior 
Street and Jackson "AvehvieT 


- CARRIED UNANIMOUSLY 


Regular Councxl, March 23, 1976 

UNFINISHED BUSINESS AND DELEGATIONS (cont'd) 


2 . Point Grey Road Properties 

City Council at its last meeting when considering the matter 
of Point Grey Road Properties and in particular Seagate Manor, 
deferred the following motion by Alderman Bowers : 

"THAT all of the property surrounding Seagate 
Manor be designated as public land." 

Council also instructed the Director of Legal Services to 
submit a report to the next Council meeting on the legal ramifica 
tions involved in recommendation 1 as contained in this clause 
of the Manager's report, which reads as follows: 

"The Point Grey Road Acquisition Fund be reimbursed, 
in the apiount of $225,265.06, in the manner set out 
in the report by the Director of Finance dated 
November 28, 1975." 

Council noted a letter from the Park Board dated March 23, 
1976 which had been circulated to the Members just prior to the 
meeting, in which the following two resolutions from the Park 
Board were quoted: 

"That the Board advise City Council that the rules 
of the Vancouver City Charter should be followed, 
in that a two-third vote is required by Council 
to change the listed use of property acquired under 
a by-law vote from park purposes to residential 
purposes. 

That the Board advise City Council it will not 
accept reimbursement of the original purchase 
price of the Seagate Manor park site so that 
the building can be used for residential 
purposes. " 

With the permission of Council the Chairman of the Park 
Board, Commissioner May Brown, addressed the meeting speaking 
in support of the Park Board's position as indicated in its 
letter, and pointing out that a legal opinion obtained indicated 
that Council must obtain a two-third vote to vary the use of 
Seagate Manor from park purposes to residential purposes. 

The Director of Legal Services reported early that in his 
opinion only a simple majority vote was required to vary the 
use of the funds involved. 


MOVED by Aid. Boyce , 

THAT a two-third majority vote of Council be required 
to change the use of funds with respect to Seagate 
Manor property. 

- (out of order) 

The Presiding Officer ruled Alderman Boyce 's motion out 
of order in view of the information received from the Director 
of Legal Services, and Alderman Boyce challenged the ruling 
of the Chair. 

The Presiding Officer then put the question, 
"Shall the decision of the Chair be sustained?" 


FOR 

Alderman Bird 
Alderman Bowers 
Alderman Harcourt 
Alderman Kennedy 
Alderman Marzari 
Alderman Rankin 
Alderman Sweeney 
Alderman Volrich 


AGAINST 

Mayor Phillips 
Alderman Boyce 
Alderman Cowie 


cont'd. 
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UNFINISHED BUSINESS AND DELEGATIONS (cont'd) 

Point Grey Road Properties (cont'd) 

The decision of the Chair having been sustained Alderman 
Boyce's motion was therefore confirmed OUT OF ORDER. 

MOVED by Aid. Kennedy, 

THAT the Council seek a declaratory judgement in determination 
of a special majority vote to transfer funds re Seagate Manor. 

- LOST 

(Aldermen Bird, Harcourt, Marzari , Rankin, Sweeney 
and Volrich opposed) 

MOVED by Aid. Bowers, 

THAT all the property surrounding Seagate Manor be 
designated as public land and turned over to the care, 
custody and management of the Park Board. 

- (amended) 

MOVED by Aid. Rankin in amendment, 

THAT the following words be inserted between the words, 
•Manor' and 'be designated' in Alderman Bowers' motion, 
"except for provision of reasonable sideyard and backyard 
areas. " 

- CARRIED 

(Aldermen Bowers, Boyce, Cowie, Marzari, and the 
Mayor opposed) 

The amendment having carried the motion as amended and 
reading as follows was put and CARRIED UNANIMOUSLY; 

"THAT all the property surrounding Seagate Manor, 
except for provision of reasonable sideyard and 
backyard areas, be designated as public land and 
turned over to the care, custody and management 
of the Park Board." 

A member of the Property and Insurance Department advised 
Council that the rentals for Seagate Manor could be increased 
if Council so wished. 

MOVED by Aid. Kennedy, 

THAT the units in Seagate Manor be rented at a fair 
market value. 

- CARRIED 

(Aldermen Cowie, Harcourt, Rankin and Volrich opposed) 

MOVED by Aid. Sweeney, 

THAT the Point Grey Road Acquisition fund be reimbursed 
at an amount equal to the acquisition cost of $255,265.06 varied 
to provide only for the amount related to Seagate Manor 
building and actual site, in the manner set out in the report 
by the Director of Finance dated November 28, 1975. 

- (lost) 

(Aldermen Bowers, Cowie, Harcourt, Marzari, Rankin, 
Volrich and the Mayor opposed) 

MOVED by Aid. Boyce in amendment, 

THAT the reimbursement amount be calculated at full market 
value. 

- LOST 

(Aldermen Bird, Bowers, Harcourt, Marzari, Rankin, 
Sweeney, Volrich and the Mayor opposed) 

The amendment having lost the motion by Alderman Sweeney 
was put and LOST. 

cont'd... 
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Point Grey Road Properties (Cont'd) 

MOVED by Aid. Marzari, 

THAT the net rental income from Seagate Manor be 
transferred into the Point Grey Road Property Acquisition 
fund. 

- (deferred) 

MOVED by Aid. Rankin, 

THAT the foregoing motion by Alderman Marzari be 
deferred until the Responsibility Matrix Report is before 
Council. 

- CARRIED 

(Mayor Phillips opposed) 

MOVED by Aid. Cowie , 

THAT the Park Board be advised that Council will consider 
discussing with the Board an exchange of Seagate Manor with 
an equivalent number of units in other nearby Point Grey Road 
properties. 

- LOST 

(Aldermen Bird, Harcourt, Kennedy, Marzari, Rankin, 
and Sweeney opposed) 


COMMUNICATIONS OR PETITIONS 

1. Request that City Endorse 
Bid to Host 1977 Senior 
Women's So£tball Championships 

Council noted a letter from the South Hill Sports Association 
dated March 12, 1976 advising that it has submitted a bid to 
host the 1977 Senior Women's Softball Championships in August. 
The organization wishes Council to endorse its bid and accept 
responsibility for free use of Capilano Stadium and South Memorial 
Park, grounds and lights along with concession stands in each, 
for one week. 

MOVED by Aid. Bird, 

THAT the request of South Hill Sports Association be 
referred to the Park Board. 

- CARRIED UNANIMOUSLY 

2. Rezoning Application: 
Vancouver Neurological Centre 

Under date of March 11, 1976 Mr. H.W. Pickstone, of William 
Graham Consultants, is requesting to appear as a delegation 
when the matter of Vancouver Neurological Centre re-zoning 
application is considered. It was noted that the report 
on this matter will be before Council on April 6, 1976. 

MOVED by Aid. Rankin, 

THAT the delegation request be granted. 


- CARRIED UNANIMOUSLY 
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A. MANAGER'S GENERAL REPORT 
MARCH 19, 1976 


Works & Utility Matters 
(March 19, 1976) 


The Council considered this report which contains three 
Clauses identified as follows: 

CI. 1. : Closure of Portion of Lane North of Broadway, 

West of Ash Street, Block 339, D.L. 526 
CI. 2: Tender No. 39-76-1 Tilt Cab Tandem Axle Chassis 
CI. 3: Maintenance of Paving and Landscaping of Streets 
in Area 6 - False Creek 

The Council took action as follows : 

Clauses 1, 2, and 3 

MOVED by Aid. Sweeney, 

THAT the recommendations of the City Manager contained in 
Clauses 1 and 2 be approved and Clause 3 be received for information. 

- CARRIED UNANIMOUSLY 

Building & Planning Matters 
(March 19, 1976) 


The Council considered this report which contains four 
Clauses identified as follows: 

Cl. 1: New Lodge at Alexander and Dunlevy 

Cl. 2: Temporary Facilities and Structures for the 

U.N. Habitat Conference 
Cl. 3: Hostel Housing - Dunlevy Avenue & Alexander Street 
Cl. 4: Rezoning Application - N.E. Corner of Collingwood 

and West 41st Avenue 

The Council took action as follows : 
Clauses 1 and 2 

MOVED by Aid. Bowers, 

THAT Clauses 1 and 2 be received for information. 

- CARRIED UNANIMOUSLY 

Hostel Housing - Dunlevy Avenue 
emd Alexander Street (Clause 3) 

MOVED by Aid. Bird, 

THAT the recommendation of the City Manager contained in 
this clause be approved. 

i - CARRIED UNANIMOUSLY 

! 

Rezoning Application - N.E. Corner 
Collingwood and West 41st Avenue 
(Clause 4) 


MOVED by Aid. Volrich, 

THAT Mr. Frank Musson, the applicant who is applying for 
rezoning be advised that Council does not view his application 
with favour and if he so wishes he may appear before Council as 
a delegation to discuss the matter. 

- CARRIED 

(Aldermen Bird and Cowie opposed) 
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Fire & Traffic Matters 
(March 19, 1976) 


The Council considered this report which contains four 
Clauses identified as follows : 


Cl. 1: Establishment of Bus Stops on 54th Avenue and 
Tyne Street 

Cl. 2: Leasing of Vehicles for Vanpool "Turn Down Traffic 
Volume" 

Cl. 3: Amendment of Vehicles for Hire By-law/Request to 
Motor Carriers Commission for Amendment to Permit 
Carpooling 

Cl. 4: Street Closures in Gastown to Accommodate a Rain 
Festival 

The Council took action as follows: 

Establishment of Bus Stops on 
54th Avenue and Tyne Street 
(Clause 1) 


In considering this clause the Council received a delegation 
from Mr. Nathan Davidowicz speaking against the recommendation 
of the City Engineer contained in this report. 


MOVED by Aid. Bowers, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 


AMENDED 
SEE FAGEJSS^. 


- CARRIED UNANIMOUSLY 


Leasing of Vehicles for Vanpool 
"Turn Down Traffic Volume" 
(Clause 2) 


In considering this clause Council was advised that the 
vehicles for vanpool would only be utilized by City employees 
travelling to and from their place of work and professionals 
drivers will not be involved. 

MOVED by Aid. Bowers, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 

Amendment of Vehicles for Hire By-law/ 
Request to Motor Carriers Commission 
for Amendment to Permit Carpooling 
(Clause 3) 


MOVED by Aid. Rankin, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 


- CARRIED UNANIMOUSLY 


Street Closures in Gastown 

to Accommodate a Rain Festival 

(Clause 4) 


MOVED by Aid. Cowie, 

THAT the request of the Gastown Merchants' Association 
to close certain streets as detailed in this Clause be approved; 

FURTHER THAT a grant of approximately $400.00 be approved 
to cover the costs of services by City crews. 

- CARRIED BY THE 
REQUIRED MAJORITY 

(Aldermen Biid and Sweeney opposed) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Building and Planning Matters 

False Creek Lands - Provincial 
Government/Marathon Transfer (Clause 4 ) 

MOVED by Aid. Broome, 

THAT this clause be adopted. 

(amended) * 

MOVED by Aid. Sweeney, in Amendment,* 

THAT the following words be added to the motion of 
Alderman Broome: 

'and that the City's position be that the sale 
be conditional upon the Marathon Realty Company 
granting an easement to the City, in writing, 
of a strip along the waterfront, and the granting 
to the City of the riparian rights. ' 

- CARRIED 

The motion, as amended and reading as follows, was put and 

- CARRIED 

"THAT this clause be adopted and that the City's 
position be that the sale be conditional upon 
the Marathon Realty Company granting an easement 
to the City, in writing, of a strip along the 
waterfront, and the granting to the City of the 
riparian rights." 

Request by M. Kopernik Foundation for 

Elderly Citizens Home - Southeast Sector (Clause 5 ) 

It was agreed to defer consideration of this clause pending 
the hearing of a delegation later this day. (see page 6) 

Balance of Building and Planning Matters 

MOVED by Aid. Bird, 

THAT Clauses 1, 2 and 3 of the report of the Board of 
Administration (Building and Planning matters), dated August 28, 
1970, be adopted. 

- CARRIED 

Fire and Traffic Matters 

Fire Defences: Burrard Inlet 

MOVED by Aid. Broome, 

THAT the report of the Board of Administration (Fire and 
Traffic matters), dated August 28, 1970, be adopted. 

- CARRIED 

Finance Matters 

Loomis Armored Car Service Contract (Clause 1 ) 

MOVED by Aid. Bird, 

THAT Clause 1 of the report of the Board of Administration 
(Finance matters), dated August 28, 1970, be adopted. 


- CARRIED 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Fire & Traffic Matters 
(March 19, 1976) (cont'd) 

Street Closures in Gastown 

to Accommodate a Rain Festival 

(Clause 4) (cont'd) 


MOVED by Aid. Volrich, 

THAT the City Manager report on the outstanding debt of 
the Gastown Merchants' Association referred to in this clause. 

- CARRIED UNANIMOUSLY 

Finance Matters 
(March 19, 1976) 

The Council considered this report which contains three 
Clauses identified as follows: 

CI. 1: Domestic Animal Protection Act 

CI. 2: United Housing Foundation - Central Oliver and 

Ferry Rooms 
CI. 3: Municipal By-law Prosecutor 

The Council took action as follows: 

Domestic Animal Protection Act 
(Clause 1) 


MOVED by Aid. Harcourt, 

THAT this Clause be received for information. 

- CARRIED UNANIMOUSLY 

United Housing Foundation - 
Central Oliver and Ferry Rooms 
(Clause 2) 


Reference was made to a recent article in the newspaper 
concerning the lack of elevator service in the Central Oliver 
complex. 

MOVED by Aid. Rankin, 

THAT if elevators in the Central Oliver complex are not 
in service, the United Housing Foundation be requested to appear 
before Council at its next meeting in explanation of any 
difficulties involved in the installation and operation of the 
elevators . 

-(carried unanimously) 

Alderman Harcourt advised the Housing Committee would be 
considering the matter on April 1, 1976. 

MOVED by Aid. Bowers, 

THAT this whole matter be referred to the Housing Committee. 

- LOST 

(Aldermen Bird, Cowie, Harcourt, Marzari, Rankin, 
and the Mayor opposed) 

The motion to refer having lost the motion by Alderman 
Rankin was put and CARRIED UNANIMOUSLY. 

MOVED by Aid. Bird, 

THAT the properties referred to in this clause be subject 
to and pay the normal property taxes, and the United Housing 
Foundation negotiate with the Provincial Government and the 
City on an increase in the operating grant. 

- CARRIED UNANIMOUSLY 


cont' d. 
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Finance Matters 

(March 19, 1976) (cont'd) 

Municipal By-law Prosecutor 
(Clause 3) 


MOVED by Aid. Har court, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 

Personnel Matters 
(March 19, 19 76) 

Annual Meeting of the Registered 
Nurses' Association of B.C. 
(Clause 1) 

MOVED by Aid. Bird, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 


Property Matters 
(March 19, 19 76) 

The Council considered this report which contains three 
Clauses identified as follows: 

CI. 1: Option to Purchase Portions of Lots 26 to 29, 

Block 38, D.L. 541, Plan 210, E/S Cambie Street 

North of Dunsmuir 
CI. 2: The Vancouver Chinatown Housing Society - 

Extension of Sale Date 
Cl. 3: Consent to Assign Portion of Lots 4 to 6 , 

Block 122, D.L. 541, Known as 1420 Howe Street 

The Council took action as follows: 
Clauses 1, 2 and 3 

MOVED by Aid. Harcourt, 

THAT the recommendations of the City Manager contained in 
Clauses 1, 2 and 3 be approved. 

- CARRIED UNANIMOUSLY 

B. 1976 C.F.M.M. Conference 

MOVED by Aid. Bowers, 

THAT the recommendation of the City Manager as contained 
in his report dated March 19, 1976 be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bird, 

THAT the C.F.M.M. be urged to include the topic of municipal 
financing as one of its panel discussions during the conference. 

- CARRIED 

(Aldermen Bowers, Cowie, Harcourt, Volrich and the 
Mayor opposed) 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

C. Langara Lands Development Proposal 

MOVED by Aid. Bowers, 

THAT the recommendation of the City Manager as contained 
in his report dated March 19, 1976 be approved. 

- CARRIED UNANIMOUSLY 

D. Bonusing on Development Proposal - 
Adams Properties Limited 

745 Thurlow Street 


MOVED by Aid. Harcourt, 

THAT the recommendation of the City Manager as contained 
in his report dated March 19, 1976 be approved. 
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- CARRIED UNANIMOUSLY 
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The Council recessed at approximately 3:45 p.m., and following 
an 'In Camera' meeting in Committee Room No. 3, reconvened in open 
session in the Council at approximately 4:50 p.m. 


Proposed 11-Storey Apartment 
Building at 555 East 5th Avenue 

Council on February 24, 1976, resolved: 

"THAT a Committee be appointed by the Mayor comprising of 
two representatives of Council and the Director of Planning 
to carry out further discussions with the developer on the 
basis of the following: 

(a) redesign to a three-storey building 

(b) exchange of land or some other suitable 
arrangements ; 

FURTHER THAT it be understood the developer's legal and 
economic position is to be protected; 

AND FURTHER THAT the matter be reported back within one 
month if possible to an open meeting of Council when the 
representatives of the community will be given an 
opportunity of appearing on the matter." 

Aldermen Rankin and Volrich were appointed Council representatives 
on this Committee. 

Alderman Rankin advised that the Special Committee had met 
with the developer and negotiated an agreed settlement of $150,000 
plus reimbursement of building permit fees. 

MOVED by Aid. Rankin, 

THAT, as negotiated with the developer. Council approve payment 
of $150,000 to the developer being the costs incurred to date by him 
with respect to the proposed development, as well as reimbursement 
of the building permit fees, the source of funds to be Supplementary 
Capital Budget. 

- CARRIED 

(Aldermen Bird and Bowers opposed) 
CITY MANAGER'S AND OTHER REPORTS (cont'd) 


I. Report of Standing Committee 
on Housing and Environment, 
March 11, 1976 


The Council considered this report which contains twelve 
Clauses identified as follows: 


CI. 

1 

: Wallace Neon Signs 

CI. 

2 

Seaboard Advertising Company Signs 

CI. 

3 

: Chairman's Report 

CI. 

4 

: City Property - N/S of the 1400 Block 



Eart 14th Avenue 

CI. 

5 

: St3 ata Title Policy - City of Vancouver 

CI. 

6 

: Co} alt Hotel, 915-917 Main Street 

CI. 

7 

: 19. 4 Barclay Street 

CI. 

8 

: Hot. sing for Elderly Persons in Vancouver - 



Toe Little, Too Much, Not Enough? 

CI. 

9 

: 33: Main Street 

CI. 

10 

: 87( Granville Street 

CI. 

11 

: Housing Registry and Relocation Service 

CI. 

12 

: Kitsilano Housing Society and Buy Back 



Kitsilano Fund 


The Council took action as follows: 


cont'd. . . . 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Report of Standing Committee 
on Housing and Environment, 
March 11, 1976 (cont'd) 

Clauses 1, 2, 4, 5, 6, 7, 9 & 10 

MOVED by Aid. Harcourt, 

THAT the recommendations of the Committee contained in Clauses 
1, 2, 4, 5 and 7 be approved and Clauses 6, 9 and 10 be received 
for information. 

- CARRIED UNANIMOUSLY 


Chairman's Report 
(Clause 3) 


MOVED by Aid. Harcourt, 

THAT recommendations A, D, E and F of the Committee be approved 
after amendment to recommendations A and E to read as follows: 


"A. That the Planning Department, in consultation with the 
Director of Housing and the Social Planning Department, 
be charged with the responsibility of providing Council 
with a report on '1976 Housing Goals and Policy', as 
noted on their 1976 Work Program. 

E. That Council and City staff be requested to consider 
and report back to the Committee on the question of 
an appropriate housing income mix, particularly in 
the inner City area . " ; 

FURTHER THAT recommendations B and C of the Committee be 
referred to the City Manager for consideration. 

(Underlining denotes 
amendment) 

Housing for Elderly Persons in Vancouver - 
Too Little, Too Much, Not Enough? (Clause 8) 

MOVED by Aid. Harcourt, 

THAT recommendations A, B, C, D, and F of the Committee be 
approved after amendment to recommendation D to read as follows: 


- CARRIED UNANIMOUSLY 


D. That the Director of Social Planning in co-operation 
with the Director of Planning meet with C.M.H.C. to 
discuss improvement of senior citizen housing design 
standards . ; 

FURTHER THAT recommendation E be withdrawn in view of the 
comments made ir the Provincial Government's Throne Speech. 


- CARRIED UNANIMOUSLY 


(Underlining denotes 
amendment) 


Housing Registry and Relocation 
Service (Clause 11) 


MOVED by Aid. Harcourt, 

THAT recommendations A, B and C of the Committee contained 
in this Clause be approved. 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 


MOVED by Aid. Harcourt, 

THAT recommendations D and E of the Committee contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 


cont'd. 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Report of Standing Committee 
on Housing and Environment, 
March 11, 1976 (cont'd) 

Kitsilano Housing Society and Buy 
Back Kitsilano Fund ( Clause 12) 

Council noted a delegation request from Mr. G.F. Moul, on 
behalf of the Kitsilano Ratepayers' Association. 

MOVED by Aid. Bird, 

THAT the delegation be not heard. 

- CARRIED UNANIMOUSLY 

Alderman Cowie requested to be excused during consideration 
of this Clause because of conflict of interest. 

MOVED by Aid. Bird, 

THAT permission be granted. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt, 

THAT the following consideration item of the Committee be 
approved : 

"That the grant request of the Kitsilano Housing Society 
for a $100,000 long-term, low interest loan, for the 
purchase of older homes in Kitsilano, be approved in 
principle, and further discussions take place with the 
Director of Finance and the Chairman of the Standing 
Committee oi Housing and Environment." 

- LOST 

(Aldermen Bird, Bowers, Boyce , Kennedy, Sweeney, 
Volrich and the Mayor opposed) 


II. Report of Standing Committee 
on Finance & Administration, 
March 11, 1976 


The Council considered this report which contains two 
Clauses identified as follows: 

CI. 1: Urbanart Cultural Grant Request 
CI. 2: Special Events or Festival Budget 

The Council took action as follows: 

Urbanart Cultural Grant 
Request (Clause 1) 

Ms. G. Lemarchand addressed Council and requested reconsideration 
of the original request of a grant of $5,000. 

MOVED by Aid. Kennedy, 

THAT a grant of $5,000 to Urbanart be approved, the source 
of funds to be provided from Contingency Reserve. 

- LOST NOT HAVING RECEIVED 
THE REQUIRED MAJORITY 

(Aldermen Bird, Bowers, Boyce, Marzari, Sweeney, Volrich 
and the Mayor opposed) 

cont ' d. . . . 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Report of Standing Committee 
on Finance & Administration, 
March 11, 1976 (cont'd) „ 

Urbanart Cultural Grant Request 
(Clause 1) (cont'd) 


MOVED by Aid. Kennedy, 

THAT a grant of $5,000 to Urbanart be approved, funds to 
be provided from within the $275,000 Budget previously established 
for cultural grants in 1976. 

- LOST NOT HAVING RECEIVED 
THE REQUIRED MAJORITY 

(Aldermen Bird, Bowers, Boyce, Marzari, Sweeney, Volrich 
and the Mayor opposed) 

MOVED by Aid. Volrich, 

THAT a grant of $2,500 to Urbanart be approved, the source 
of funds to be provided from Contingency Reserve. 

- LOST NOT HAVING RECEIVED 
THE REQUIRED MAJORITY 

(Aldermen Bowers, Marzari, Sweeney and Volrich opposed) 

MOVED by Aid. Volrich, 

THAT a grant of $2,500 to Urbanart be approved, funds to be 
provided from within the $275,000 Budget previously established 
for cultural grants in 1976. 

- CARRIED BY THE REQUIRED 
MAJORITY 

(Alderman Bowers opposed) 

Special Events or Festival 
Budget (Clause 2) 

MOVED by Aid. Volrich, 

THAT this Clause be received for information. 

- CARRIED UNANIMOUSLY 


III. Report of Standing Committee 
on Planning and Development, 
March 11, 1976 


The Council considered this report which contains four 
Clauses identified as follows: 

CI. 1: Arthur Laing Bridge 

CI. 2: Central Broadway Urban Design Study 

CI. 3: Rezoning - Areas E & F, Champlain Heights 

Cl. 4: Highrise Development in Apartment Zones 

The Council took action as follows: 

Clauses 1, 2, 3 and 4 

MOVED by Aid. Bowers, 

THAT Clause 1 be received for information and the recommendations 
of the Committee contained in Clauses 2, 3 and 4 be approved. 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

IV. Report of Standing Committee 
on Planning and Development, 
March IB, 1976 


Kitsilano Area Planning and Neighbourhood 
Improvement Program - Continuation of 
Office and Citizen Involvement (Clause 1) 

MOVED by Aid. Kennedy, 

THAT the delegation requests from Ms. J. Rittenhouse and Mr. 
N. Zapantis, members of the Kitsilano Citizens' Planning Committee 
be heard. 

- CARRIED UNANIMOUSLY 

Ms. J. Rittenhouse and Mr. N. Zapantis both addressed Council 
and pleaded for continuation of the Kitsilano Local Area Planning 
program as there is still a great need for continued citizen 
participation in the area. Reference was also made to a letter 
from Dr. Mallek supporting continuation of local area planning 
in the area. 

MOVED by Aid. Kennedy, 

THAT the Planning Office in Kitsilano be closed as of 
March 31, 1976, and the Director of Planning be requested to 
itemize the unfinished work in priority order and how it can 
be accomplished from the Planning Department offices in City 
Hall. 

- LOST 

(Aldermen Bowers, Boyce, Cowie, Harcourt, Marzari, Rankin, 
Volrich and the Mayor opposed) 

MOVED by Aid. Bowers, 

THAT the following recommendations be approved: 

(1) Property and Insurance be instructed to find suitable 

office space of approximately 800 square feet, preferably 
along 4th Avenue, to cost approximately $450/month. 


(2) The Personnel Services Department be instructed to review 
the classification and salary of the existing Planning 
Assistant III position in Kitsilano, in the light of the 
altered duties and responsibilities for the implementation 
stage of N.I. P. and L.A.P., this review to be conducted in 
conjunction with the Planning Department. 

(3) That Council extend the existing Clerk Steno II 
position' in Kitsilano to December 31, 1976. 

(4) The revised terms of reference of the Kitsilano Planning 
Committee as attached, be endorsed. 

(5) The budget as outlined in Appendix 'F' of the Manager's 
Report dated March 4, 1976, totalling $45,000 be approved 
and application made to charge it to the N.I. P. 

- CARRIED UNANIMOUSLY 


(Terms of Reference and Appendix 
'F' referred to are on file in 
the City Clerk's Office) 


Regular Council, March 23, 1976 

CITY MANAGER'S AND OTHER REPORTS (cont'd) 


V. Report of Special Committee 
re U.N. Conference, 
March 18, 1976 


The Council considered this report which contains two 
Clauses identified as follows: 

CI. 1: Habitat - Policing Costs 

CI. 2: Habitat Forum Housing Program 

The Council took action as follows: 

Clauses 1 and 2 

MOVED by Aid. Kennedy, 

THAT the recommendations of the Special Committee contained 
in Clauses 1 and 2 be approved. 

- CARRIED UNANIMOUSLY 

(Alderman Sweeney was opposed to recommendation A contained 
in Clause 1) 


VI. (a) D.P.A. No. 73324 - 

3525-27 Point Grey Road 

(b) D.P.A. No. 73182 - 
2883 Point Grey Road 

The Director of Planning under date of March 23, 1976, 
submitted the following report: 

"Development Permit Application #73324 (3525-27 Point Grey Road) was 
filed on March 17, 1976 by Mr. Otto Dallas to move and place the existing 
duplex dwelling towards the rear of the site and to carry out alterations 
to the building. 

Development Permit Application #73182 (2883 Point Grey Road) was filed on 
March 3, 1976 by Mr. Peter Wardle, Architect, to construct a one family 
dwelling on this site. 

Both these sites are located on the north side of Point Grey Road. The 
Director of Planning, on March 10, 1976, has filed an application for 
Council's consideration to amend Schedule E of the Zoning and Development 
By-law to establish a building line at these locations on Point Grey Road. 
This application for amendment to the by-law was filed per Council's 
resolution of March 9, 1976. 

Development Permit Application #73324 (3525-27 Point Grey Road) was filed 
subsequent to the application for amendment. Development Permit Application 
#73182 (2883 Point Grey Road) was filed prior to the application for amend- 
ment to the By-law; however, a report dated February 6, 1976 had been submitted 
to the Planning and Development Committee of Council indicating a clear intent 
by the Director of Planning to apply for an amendment to establish a building 
line. The report was considered by the Coiranittee on February 17, 1976. 

BRIEF ANALYSIS 

DPA #73324 - 3525-27 Point Grey Road 

The drawings submitted with the application are not of sufficient detail 
for processing; only a site plan has been submitted which indicates that 
the existing duplex dwelling would be moved 35 feet northward with alterations. 

The development would extend beyond the building line as proposed by City 
Council's resolution of March 9, 1976. 

DPA #73182 - 2883 Point Grey Road 

The plans submitted with this application have been processed and it is 
noted that it would comply with the present regulations of the RT-2 
District Schedule with the exception of : 

(a) the floor space ratio exceeds the permitted by approximately 35 . 
square feet 

cont'd. . . . 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 


DPA #73324 - 3525-27 Point Grey Road 
DPA #73182 - 2883 Point Grey Road 
(cont'd) 


(b) revisions would be required to provide for two off-street parking 
spaces 

(c) a screen wall (fence) in the front yard is 7' high (maximum permitted 
4 feet). 

The development would extend beyond the building line as proposed by the 
Director of Planning. 

Council may withhold the issuance of Development Permit Application 
#73324 (3525-27 Point Grey Road) pending the approval of the amendment 
to the Zoning and Development By-law, in accordance with Section 570 
of the Vancouver Charter. The Director of Planning recommends that 
Council may also withhold Development Permit Application #73182 (2883 
Point Grey Road) as there was a clear intent demonstrated by the Director 
of Planning's report of February 6, 1976 to apply for an amendment to the 
Zoning & Development By-law prior to the date of this development permit appli- 
cation. 

For Council's information , it should be noted that two additional develop- 
ment permit applications for development on the north side of Point Grey 
Road are presently being processed. Both these applications were filed 
prior to the application for amendment to the Zoning and Development By-law. 
One of these applications. Development Permit Application #73221 (3543 
Point Grey Road), was filed on March 8, 1976 by Mrs. M. Dallas. This 
application has been processed but will be refused by the Director of 
Planning as it greatly exceeds the permitted floor space ratio (permitted 
.60, proposed .78). The second application, #71470 (3467 Point Grey Road) 
was filed on September 5, 1975 by Mr. Sharp, Architect, and is presently 
being processed. This development would not extend beyond the building 
line as proposed by the Director of Planning and will be dealt with by the 
Director of Planning subject to notification of neighbouring property owners. 

RECOMMENDATION : In accordance with Section 570 (1) and (2) of the Vancouver 
Charter, that Development Permit Applications #73324 and 
73182, filed on March 17, 1976 and March 3, 1976 respectively, 
will be withheld for a period of 30 days from the date.of .... 
application and a further 60 days pending resolution of the 
proposed amendment to Schedule E of the Zoning and Development 
By-law. " 

MOVED by Aid. Bowers, 

THAT the reconunendation of the Director of Planning contained 
in the foregoing report be approved. 

- CARRIED UNANIMOUSLY 


G.V.R.D. Matters 

The Mayor advised that the G.V.R.D. Hospital Planning Coiratiittee 
will be reporting to the next meeting of the Board. He offered to 
make available copies of the report to any members of Council who 
are not G.V. R.D. members. 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Sweeney, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Swseney, 
SECONDED by Aid. Bird, 
THAT the report of 


the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Finance Matters (cont'd ) 

Grant; Aqua- Jets Swim Club (Clause 2 ) 

The Council considered an application from the Aqua-Jets 
Swim Club for a grant in the amount of $6,500 to commence a 
club for boys aged 8 to 14 years, from under-privileged and 
welfare homes for specialized training in swimming. 

MOVED by Aid. Adams, 

THAT the organization be advised the Council has not taken 
action to approve the application. 

- CARRIED 

B. Personnel Matters, August 21, 1970 
Gratuity Plan: 

Vancouver Fire Fighters Union 

MOVED by Aid. Broome, 

THAT the report of the Board of Administration (Personnel 
matters. Regular), dated August 21, 1970, be adopted. 

- CARRIED 

C. Property Matters, August 28, 1970 

Requests for Cancellation of Sale 
and Refund of Deposits (Clause 5) 

The Board of Administration submitted a report in the matter 
of requests for cancellation of sales of City properties and 
the refund of deposits. The following is extracted therefrom: 

"City Council on August 15. 1950 approved the following, 're- 
commended that when an offer of $1,000 or more, to purchase City- 
owned property is received, such offer to be accompanied by a 
deposit of 5% of the amount shown on the application to purchase. ' 


Sales policy has been subsequently reviewed at various times 
by City Council, and the requirement of a 5% deposit has 
been confirmed. If an offer to purchase is accepted by 
Council, and the applicant decides not to proceed, then by 
policy the deposit is not refundable. This matter is 
covered in Item (1) of the Offer to Purchase form which 
states : 

*1. Agree that if I do not pay the balance of the cash 
payment referred to above within 14 days after the 
date of acceptance of this offer by Council, my 
deposit will be forfeited to the City. ' 

For the past few months the real estate market has been 
unsettled and the sales have been slow. City Council has 
taken this fact into account when agreeing to the three 
recent refunds. 

I would suggest, however, that it would be to the City's 
best interests to confirm current policy of a 5% deposit, 
non-refundable if offer accepted by Council - to prevent 
the submission of frivolous bids. , 


cent 'd 
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BY-LAWS 

1. BY-LAW TO AMEND BY-LAW NO. 4 8 37, 
BEING THE HERITAGE BY-LAW (Davis 
House, 166 West 10th Avenue) 

MOVED by Aid. Cowie, 
SECONDED by Aid. Sweeney, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Cowie, 
SECONDED by Aid. Sweeney, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

2. BY-LAW TO AMEND BY-LAW NO. 4 450, 
BEING THE LICENSE BY-LAW (Body- 
Rub Parlours) 


MOVED by Aid. Rankin, 
SECONDED by Aid. Harcourt, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

MOVED by Aid. Kennedy, 
SECONDED by Aid. Boyce, 

THAT consideration of this By-law be tabled to permit the 
Director of Legal Services to bring forward a regulatory By-law. 

- LOST 

(Aldermen Bird, Bowers, Cowie, Harcourt, Marzari, 
Rankin, Sweeney, Volrich and the Mayor opposed) 

There being no amendments, it was 

MOVED by Aid. Rankin, 
SECONDED by Aid. Harcourt, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED 
(Aldermen Boyce and Kennedy opposed) 
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MOTIONS 

1. Allocation of Land for Lane 

Purposes (942 East 14th Avenue 

MOVED by Aid. Harcourt , 
SECONDED by Aid. Sweeney, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for lane purposes, the following described lands: 

South 2 feet of Lot 18 of Subdivision "C", Block 173, 
District Lot 264A, Plans 1056 and 1771 

(942 East 14th Avenue); 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes, and declared to form and constitute portions of 
lane . 

- CARRIED UNANIMOUSLY 

NOTICE OF MOTION 

The following Notice of Motion submitted by Alderman Volrich 
was recognized by the Chair: 

Enforcement of Fire By-law 
Outside the Core Area 

MOVED by Aid. Volrich, 

THAT WHEREAS a report be prepared for Council on alternative 
measures that may be considered for the fire safety of apartment 
buildings in the remainder of the City and on economic 
consequences of such measures to both owners and tenants with 
the intent that some degree of flexibility and discretion be 
allowed in the judgment of buildings so that the basic objectives 
of safety may be achieved in a fair and equitable manner; 

AND WHEREAS such a report be prepared under the auspices of 
the Provincial Fire Marshal with the Vancouver Fire Department 
and other appropriate representatives being involved; 

THEREFORE BE IT RESOLVED THAT pending receipt and consideration 
of the report, further enforcement procedures be deferred excepting 
such buildings as may be considered to be fire hazards under 
existing standards and that the efforts of the Fire Wardens in the 
interim period be directed towards enforcement of good housekeeping 
standards in the affected buildings. 

(Notice) 


ENQUIRIES AND OTHER MATTERS 


Alderman Sweeney 
Deputy Mayors 


Alderman Kennedy 
Harbour Park 


queried why on occasion another 
Alderman is asked to fill in 
for the Mayor at certain 
functions in place of the Deputy 
Mayor. The Mayor answered his 
query as well as certain Aldermei 
who were involved. 

asked why the deadline for the 
signing of the lease for Harbour 
Park, which expired two days' 
ago, was not reported to Council, 
The Director of Legal Services 
advised that the agreement is 
still in the hands of the 
developer's lawyers. 


cont'd. 
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ENQUIRIES AND OTMKl^ MATTERS (cont'd) 


Alderman Boyce - 
Harbour Park Performance 
Bond 


queried whether the matter of a 
performance bond was one of the 
unresolved items. The Director 
of Legal Services advised that 
a performance bond of $1^5 millior 
has been requested by means of a 
letter of credit and he is not 
aware this is one of the items 
in dispute. 


Sunday Closing 

MOVED by Aid. Volrich, 
SECONDED by Aid. Rankin, 

THAT the Director of Legal Services be authorized to bring 
forward the necessary Charter amendment to permit the City to 
amend its Shops Closing By-law in order to regulate Sunday closing. 

- CARRIED UNANIMOUSLY 


Alderman Cowie - asked the Mayor to request the 

Parking in Front Provincial Government to prohibil 

of Court House cars from parking in front of the 

Court House. The Mayor agreed. 


Alderman Cowie - 
Closure of Lane South of 
15th Avenue West of Carolina 


queried whether it would be 
possible for Mr. W. Nelsen to 
again make representations 
before Council on this matter. 
The Director of Legal Services 
indicated that no purpose would 
be served by permitting Mr. 
Nelsen to appear as a delegation 
as the subdivision of the said 
lane is now underway. 


The Council adjourned at approximately 6:30 p.m. 

* * * * * 


The foregoing are Minutes of the Regular Council Meeting 
of March 23, 1976, adopted after amendment on April 6, 
1976. 


MAYOR 
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Manager's Report, March 19, 1976 (WORKS - 1) 

WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 

RECOMMENDATIONS ; 

1. Closure of portion of lane North of Broadway, west of Ash Street, Block 339, 
D.L.526 

The City Engineer reports as follows: 

"The owner of Lots 4 to 14, Block 339, D.L. 526 has requested the closure 
of the lane north of Broadway west from Ash Street between his Lots 7 and 14 
for a proposed development. He is prepared to dedicate the south 2 feet of 
Lots 4 to 6 and a 20-foot lane over the easterly 20 feet of Lot 6. These dedi- 
cations would make the portion of lane between Lot 7 and 14 surplus to the 
City's highway requirements. The closure and consolidation would also provide 
for a better form of development on this site. 

I RECOMMEND that the south 8 feet of Lots 7 to 10 and the north 8 feet of 
Lots 7 to 10 and the north 8 feet of Lots 11 to 14, Block 339, D.L. 526 estab- 
lished as lane be closed, stopped up and conveyed to the abutting owner subject 
to the following conditions. 


(1) 


The applicant to provide and register subdivision plans satisfactory to 
the Approving Officer. 


(2) The applicant to pay $16,500 for surplus land acquired over the land 
dedicated in accordance with the recommendation of the Supervisor of 
Property & Insurance. 

(3) The applicant be required to bear the cost of closing the existing lane 
and opening the new lane outlet with asphalt pavement. The estimated 
cost for this work is $13,000. 

(4) The applicant to bear the cost of the removal of, or provide easements 
for any utilities in the portion of lane to be closed. 

(5) Any agreement to be to the satisfaction of the Director of Legal Services 
and the City Engineer." 

The City Manager RECOMMENDS that the foregoing be approved. 

2 . Tender ITo. 3?-76-l Tilt Cab Tandem Axle Chassis 

The City Engineer and P-urchasing Agent report as follows: 

"Tenders for the above were opened on February 23, 1976 and referred to 
the City Engineer and Purchasing Agent for report. 

P\mds for this piirchase are provided as follows: 

1) 26 units will be pirrchased from 1976 Truck Replacement 

2) 2 units will be purchased from 1976 G-eneral Revenue 
Budget Funds. (approved by Council in 1975) 

Six bids were received. 

A tabulation is on file in the office of the Purchasing Agent. 
Bid No. 1 - International Harvester Ltd. 


We recommend acceptance of the lowest bid (Bid No. l) to meet specifica- 
tions from International Harvester Ltd. for 28 Model COF 1950B Tandem Axle 
Tilt Cab Chassis at a total cost of $692,844.04' ($24,744.43 each) plus 5% 
Provincial Sales Tax." 


The City Manager RECOMMENDS that the foregoing recommendation of the 
City Engineer and Purchasing Agent be approved subject to a contract satis- 
factory to the Director of Legal Services. 
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INFORMATION ; 

3. Maintenance of Paving and Landscaping of Streets 
in Area 6 - False Creek 


The City Engineer reports as follows: 

The work associated with the paving and landscaping of Area 6 was 
designed by the Consulting Architect, Thompson, Berwick and Pratt. These works 
utilize many unusual features such as quartzite stone paving on the pedestrian 
streets, wooden curbs, wooden bollards, brick and stone plazas, steps, ramps, 
walls, indirect lighting and unusual trees. It promises to be an exciting and 
innovative proposal, as it was meant to be under the guidelines approved by 
City Council. 

However, the purpose of this information report is to make City 
Coimcil aware that there will also be unusually high maintenance costs asso- 
ciated with this development. These costs will be borne out of general revenues 
by the City-at-large. 

Maintenance costs such as these are impossible to estimate with any 
degree of accuracy. Various ixideterminable factors such as liability and damage 
by vandalism and vehicles make any predictions Invalid. It is sufficient to say 
that the works proposed are prone to damage from thes.e causes. There are pre- 
dictable costs, however, such as the increased amount. of power required for 
street lighting, the increased street cleaning costs, and the probability of 
shorter replacement lives. 

Some of the areas of increased costs will be pavement repairs, 
policing, street cleaning, utility repairs, street lighting, tree maintenance, 
cleaning of drains and snow removal. In addition, other costs not paid 
directly by the City may increase such as deliveries, moving van charges and 
appliance repairs. 

It is intended to obtain tender costs on the basis of the architects 
design very shortly. The tender will include bids on other types of surfacing 
in addition to quartzite stone paving in order that re-tenderlng of the con- 
tract will not be necessary should the stone paving exceed the authorized funds. 
These tenders will be analysed and a report will be submii,ted to City Council 
with recommendations concerning the type of surfacing and the award of the 
contract. 


The City Manager submits the above report of the City 
Engineer to Council for INFORMATION. 


FOR COUKCIl ACTION SEE PAGE(S) ...fd2 
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(BUILDING - 1) 


BUILDING & PLANNING 


INFORMATION 

1. New Lodge at Alexander and Dunlevy . 


The Director of Planning reports as follows: 
"I BACKGROUND 

On October 21, 1975, Council passed a resolution approving the construction 
of up to a six-storey hostel housing project on the site of the southeast 
corner of Dunlevy Avenue and Alexander Street; being Lots 1 - 6, Block 41, 
D. L. 196, subject to approval of the Antoinette Lodge Steering Group. 
Funding was subsequently approved by C.M.H.C. under Section 15.1 of the 
N.H.A. (Appendix I). 

II ANTOINETTE COMMITTEE 

Several subsequent meetings were held involving the Antoinette Committee, 
the Director of Housing, the architect, the Area Planner and interested 
residents. On March 5, 1976, at a well -attended meeting in the Downtown 
Eastside Planning Office, it was unanimously agreed that construction 
should begin immediately and formal approval of the project was received 
from the Antoinette Committee (Appendix II)." 


The City Manager submits the foregoing report for the INFORMATION of City 
Council . 


REGONMENDATION 


2. Temporary Facilities and Structures for 
the U.N. Habitat Conference 


The Director of Planning reports as follows: 

"Enquiries are being received regarding the requirement of development 
permit applications for the provision of temporary structures and 
facilities to be located in various areas of the City for uses relevant 
to the Habitat Conference. 

Three such enquiries are: 

(1) A proposal to construct a structure on the Courthouse site. 

(2) A proposal to construct a temporary structure on the plaza of 
the Pacific Centre. 

(3) A proposal to construct small booths for art display, etc. on 
the plaza of the Granville Square (Project 200). 

These structures would all be for the duration of the Conference only 

and would then be removed. To the best of our knowledge, these structures 

would be constructed by Government agencies. 

The Director of Planning recommends that, due to the temporary nature 
of these structures, no development permit applications be required for 
these and similar structures built by Government agencies for the duration 
of the Habitat Conference. 

Planning Department staff will be available to give advice to thosp 
concerned regarding such temporary structures.- It is understood that 
the necessary building permits will still be required." 

The City Manager RECOMMENDS that the report of the Director of Planning be approved. 


dnnt'd . . . 
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3 > Hostel Housing - Dunlevy Ave. & Alexander St. 


The City Manager submits the following report of the Director of 
Housing. 

" BACKGROUND 

City Council, on July 8, 1975, authorized the Director of Housing 
to institute a call for development proposals for the development 
and construction of approximately 200 - 300 units of hostel housing 
in the Downtown Easts ide. 

Pursuant thereto, two proposals were received. They were: 

1) A 4-storey building containing 108 units (107 hostel 
units plus 1 caretaker's suite.) This proposal was sub- 
mitted for the southeast corner of Dunlevy Avenue and 
Alexander Street by Intercon Management Ltd. 

2) A 9-storey building containing 97 units (96 hostel units 
plus 1 caretaker's suite) on lands immediately to the 
west of the existing Oppenheimer Lodge. This proposal 
was submitted by Lisogar Construction Ltd. 

Revisions to the foregoing proposals were made, and accordingly, 
application for funding for both projects under Section 15.1 of 
the N.H.A. with applicable sharing subsidy under Section 44(1) B, 
was submitted to C.M.H.C. 

The revised projects were of the following nature: 

1) A 6-storey building containing 172 units (171 hostel 
units plus 1 caretaker's suite) — this proposal was sub- 
mitted by the same contractor and on the same lands as 
described in ' 1) ' above. 

2) A 7-storey building containing 85 units (84 hostel units 
plus 1 caretaker's suite) on lands just east of Dunlevy 
Avenue and on the south side of Cordova Street by the 
same Lisogar Construction Ltd. in ' 2) ' above. 

C.M.H.C. had approved the larger project containing some 171 hostel 
units. Further changes and refinements have been made and the 
project is in final form, containing 173 units (172 hostel and 1 
caretaker's suite) in a 6-storey building at Dunlevy Avenue and 
Alexander Street. 

City Council, on October 21, 1975, passed the following resolution: 

'A. THAT Council approve the construction of up to a six 
storey hostel housing project on the site of the 
south-east corner of Dunlevy Avenue and Alexander 
Street, being Lots 1-6, Block 41, D.L. 196, subject 
to approval of the Antoinette Lodge Steering Group.* 

The Antoinette Steering Committee have advised, on March 8th, 
that 'we unanimously approve that the construction of this lodge 
begin immediately. ' 

The proposal call provided for, among other things, the contractor/ 
development to provide land, buildings, etc. for a stipulated lump 
sum. It is intended that a contract will be entered into between 
the City of Vancouver Public Housing Corporation and the contractor 
for the construction of the subject project. 

When C.M.H.C. approved the housing project, one of the conditions 
of approval provided that a first mortgage be executed on the 
housing project. In order to execute a first mortgage, it is 
essential that the lands be acquired by the City of Vancouver 
Public Housing Corporation. 


Cont'd . . . 
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Manager's Report, March 19, 1976 (BUILDING »- 3) 

Clause #3 continued ; 

The contractor, who had an option on the land, advises that they 
are not prepared to purchase the lands without the unqualified 
guarantee of the City that they will be reimbursed for such pur- 
chase. The Corporation has no working capital or assets, and 
therefore, cannot give any guarantee. 

Considerable discussion has taken place with C.M.H.C., the con- 
tractor (Intercon Management Ltd.) and the administrators (The 
Royal Trust Company^ of the estate of the former owner of the 
property with a view of resolving the matter of payment and 
transfer of land. 

It therefore appears that inasmuch as title or a transfer of 
land must be in the name of the Housing Corporation, so that 
the first mortgage can be executed, it is essential that the 
lands be acquired. Inasmuch as the Corporation has no working 
capital at this point in time, and if the project is to be pro- 
ceeded with, there then remain the following alternatives and 
options available to the Corporation at this time: 

1) Borrow from a bank the necessary funds to acquire the 
lands with an appropriate interest rate. 

2) Borrow from the City of Vancouver the necessary funds 
to acquire the lands with an appropriate interest rate. 

3) Borrow from the Province of B.C. - Department of Housing, 
the necessary funds to acquire the lands. 

I am advised that it is unrealistic to expect a chartered bank 
to loan this Corporation such funds jwijthout the guaran tee of the 
City. From my discussion with the Provincial Department of Housing, 
I am not too hopeful that the Province will be able to assist 
us in this way, at this time. 

It is noteworthy to mention that the approved capital costs of 
the project provided and included a sum of $94,000 for interim 
financing. Therefore, the interim financing costs associated 
with the acquisition of the lands are ultimately recoverable 
and available from C.M.H.C. 

In addition to the foregoing, I should like to point out the 
following pertinent information: 

1) C.M.H.C. have approved a total project cost of $2,998,775 
which includes: 


i) 

contract 

$2, 797, 776 

ii) 

interim financing 

94,000 

iii) 

taxes during construction 

10,000 

iv) 

legal 

7,000 

V) 

organization and inspection 

15,000 

vi) 

built-in furniture 

75,000 



$2,998,776 


2) The contract with Intercon Management Ltd. in an amount 
of $2,797,776 provides for the contractor to provide 
and supply the following: 


i) 

land 

$ 230,000 

ii) 

architectural fees 

110,000 

iii) 

construction cost 

2, 353,976 

iv) 

appliances 

68,600 

v1 

laundry equipment 

5, 200 

vi^ 

landscaping 

30,000 



$2, 797, 776 


The above contract in an amount of $2,797,776 has been 
prepared and submitted to the contractor for his execu- 
tion on February 5, 1976. When it is returned, it will 
be submitted to the Board of Directors for their execution. 
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Manager's Report, March 19, 1976 (BUILDING - 4) 

Clause #3 continued ; 

In the event that the City of Vancouver acquires the land on 
behalf of the Housing Corporation, at this time, the contract 
between the Housing Corporation and the contractor would then 
be amended to effect this change in an amount of $230,000. 

The amended contract with Intercon Management Ltd. would then 
be in an amount of $2,557,775. 

The Director of Finance advises that the City's Public Housing 
Fund has sufficient funds to appropriate for such proposal 
($230, 000. ) 

The Director of Legal Services has considered the foregoing and 
advises that the City of Vancouver has the necessary authority 
and power to carry out the above-mentioned proposal. 

The Board of Directors of the Vancouver Public Housing Corporation 
have agreed to proceed with alternative '2' above. 

The City Manager RECOMMENDS that Council approve lending $230,000 
to the City of Vancouver Public Housing Corporation from the 
City's Public Housing fund to purchase the foregoing property 
to be reimbursed by funds provided for the project by C.M.H.C. 


4. Rezoning Application - N.E. Corner of 
Collingwood and West 41st Avenue 

The Director of Planning reports as follows: 

"An application has been received from Mr. Frank Musson, Archi- 
tect, for an amendment to the Zoning and Development Bylaw No. 
3575 whereby the above described property be rezoned from (RS-1) 
One Family Dwelling District to (CD-1) Comprehensive Develop- 
ment District for the purpose of constructing a seven unit 
townhouse development. 

The applicant submitted the following statement with the appli- 
cation: 

'The two subject lots are at present occupied by small 
older houses in poor repair and therefore represent a 
poor utilization of the land. The property abuts a 
commercial zone, i.e. Safeway Store across Collingwood, 
therefore we contend that a transition from commercial 
to multiple family to single family zoning could be 
acceptable. The setbacks, site coverage and density 
proposed would not exceed the current single family 
zoning for the area. A precedent for multiple family 
exists in that property immediately across West 41st 
Avenue has duplex zoning.' 

Site Description 

The site has a frontage of 129.9 feet on West 41st Avenue and a 
depth of 170.5 feet for a total gross site area of 22,148 square 
feet. No lane exists at this time to provide secondary access to 
this site or other lots in this block. The site is zoned (RS— 1) 
One-Family Dwelling District and is developed with one family 
dwellings (See Appendix A), The lands to the north, east and 
south are zoned (RS-1) One-Family Dwelling District and are 
developed with one family dwellings of various sizes and heights. 
Two lots at the S.E. corner of West 41st and Collingwood are 
zoned (RT-2) Two-Family Dwelling District and are each developed 
with a 1-storey plus basement dwelling, each containing two 
dwelling units prior to 1956. The lands on both sides of West 
41st, west of Collingwood are zoned (C-2) Commercial District 
and are developed with the Safeway Supermarket, a gasoline 
service station, offices and retail stores. 


Manager's Report, March 19, 1976 (BUILDING - 5) 

Clause #4 continued ; 

Proposed Development 

The drawings forming part of the application and marked 'Received 
- City Planning Department, October 10, 1975 ' indicate seven town- 
house units. Two of the seven units have a total floor area of 
1,580 square feet each and the other five have a total floor area 
of 1,448 square feet each. All of the seven units have three bed- 
rooms. The proposed development is 2-storeys plus cellar with I4 
underground parking spaces provided with vehicular ingress and 
egress from Collingwood Street. The applicant has indicated ded- 
icating the southerly 17 feet along West 41st Avenue for future 
road widening and the northerly 20 feet of each lot for a future 
lane. 
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Calculations 
Site area: 

Floor Area: 

Floor Space Ratio: 

Balconies : 
Height : 

Site coverage: 
Off-street parking: 


22148 square feet (gross) 
17342 square feet (net - after 

dedications ) 

10405 square feet 

0.59 (net - after dedications) 
0.46 (gross) 

280 sq. ft. or 2.7^ 

29 feet or 2 storeys plus cellar 

30% (net - after dedications) 

14 spaces (2 spaces per unit - 

underground ) 


The drawings indicate a courtyard and children's play area at 
the rear of the site. 

History on Previous Rezoning Applications 

Numerous applications have been made for rezoning on this site and 
a portion of the block between the period of 1956 to 1969 for 
rezoning from (RS-1) One-Family Dwelling District to multiple 
dwelling and to commercial zoning (listed in Appendix B), all of 
which were refused by Council. 

In 1969 an application was made to rezone lots 1 and 2 from 
(RS-1) One Family Dwelling to (RM-1) Multiple Dwelling District 
for the purpose of erecting seven townhouses, which were two 
storeys in height with no basement or cellar. The floor space 
ratio proposed for this development was O.5O. The application 
was not approved by the Planning Department or the Technical 
Planning Board as it would: 

' permit a small isolated apartment development 
incompatible in an area predominantly developed 
with one family dwellings ' . 

The Vancouver City Planning Commission approved the application. 
Council on March 10th, 1970 referred the application to the 
Planning and Development Committee which received the reports 
of the Director of Planning, Technical Planning Board and the 
Vancouver City Planning Commission. 

Council on April 14* 1970 resolved that no further action be 
taken on the application. 

Analysis 

The Urban Design Panel considered the proposed form of devel- 
opment of the current application on October I6, 1975 and 
reported: 

' the Panel supports this rezoning application 
and applauds this fine design. 

Cont'd . . • 


Regular Council, September 1, 1970 5 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Requests for Cancellation of Sale 
and Refund of Deposits (cont'd) 

Council will still have the prerogative of deviating from 
this stand if conditions of market or hardship warrant it. 
It is felt, however, that in the case of a refund approval 
the City should retain $50.00 of the deposit, representing 
administrative costs, which are payable by the purchaser 
of City lands." 


MOVED by Aid. Adams, 

THAT the foregoing suggestions respecting future 
requests for cancellation of sale of City properties and refund 
of deposits, be approved. 

- CARRIED 


Balance of Property Matters 

MOVED by Aid. Bird, 

THAT Clauses 1 to 4 inclusive of the report of the Board 
of Administration (Property matters), dated August 28, 1970, 
be adopted. 

- CARRIED 


D, Grant Request: Neighbourhood Services 

Association - Community Development Services 

It was agreed to defer consideration of this matter pending 
the hearing of a delegation later this day. 


E, Increased Administration Costs 
Social Service Department 

The Board of Administration, under date of August 20, 1970, 
submitted a report of the Acting Social Service Administrator 
in the matter of increased administrative costs. An historical 
review is set out and the following recommendations proposed; 
the Board of Administration recommends approval, 

"The Acting Social Service Administrator recommends that 
additional funds amounting to $59,932 be provided from 
Contingency Reserve to increase the 1970 Social Service 
administration Budget for the foregoing items which are 
summarized as follows: 


1. That an additional $23,265 be provided for Salaries 
and Temporary Help (less $11,633 shared C.A,P.) $11,632 

2. That an additional $15,900 be provided for 
Stationery, Printing and Office Supplies 15,900 

3. That $1,400 be provided for installation 

and operation of a copying machine 1,400 

4. That an additional $25,000 be provided to 

meet increased bank charges in 1970 25,000 

5. That $6,000 be provided for the increase in 
cost and additional filing equipment and 

supplies 6, 000 

$59, 932 

MOVED by Aid. Broome, 

THAT the foregoing recommendations be approved and the 
subject matter of increasing welfare costs be referred to the 
Standing Committee on Health and Welfare for full consideration. 


- CARRIED 
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Manager's Report, March 19, 1976 (BUILDING - 6) 

Clause #4 continued ; 

Recommendation ; That the Director of Planning 
support this rezoning application and approve 
this design. ' 

The Planning Department sponsored a Public Information Meeting 
on December 18, 1975 for the residents, community groups and 
applicant to meet and discuss the rezoning application and the 
form of development. The applicant made a presentation to the 
30 people present and explained the ten points on his information 
sheet, which is attached as Appendix C, The discxission 
centered around the form of residential development that should 
be allowed at this site, A majority of those present felt this 
was the thin edge of the wedge and would create more pressure 
around the commercially zoned land. Local residents had been 
firmly opposed to encroachments into single family residence 
areas for a long time. They believe this would be an encroach- 
ment into single family residential nature of the neighbourhood. 
The remainder of the residents were undecided or would favour the 
rezoning with some design changes, although no specific changes 
were mentioned. 

Subdivision of the existing two lots was raised as a possible 
alternative to rezoning. The two lots could be subdivided 
und er the Subdivision Control Bylaw 7^3334 into three lots of 
43 •3 X 133.5 feet after dedication of the 17 feet on West 41st 
and northerly 20 feet for lane purposes. Each of the new lots 
would have a site area of 5780,5 square feet. The form of 
house which could be erected on the subdivided sites could be 
a much less satisfactory design than the current proposal. 

In comparing the number of units or families that could be 
accommodated on this site, the proposed development has four 
more families than could occupy the site^ provided it was 
resubdivided into three lots. 

Subdivide to 3 lots - 3 families 
Proposed CD-I of 
seven townhouses - 7 families 

In a telephone conversation with school and park board staff, 
the school and park facilities in the area are adequate for 
the increase of families in the proposed seven townhouses. 

This application presents a difficult situation. On one hand 
the past history of this site, the citizens feelings expressed 
on this application and others in this locality, the precedent 
which this could set, all initiate against approval of this 
application. On the other hand, the good design of the pro- 
posal, the potential unsatisfactory design implications of 
a standard single family development on subdivided sites, the 
general need to find well designed new forms of housing that 
provide more units and fit compatibly into single family areas, 
commend this application. 

The Director of Planning believes that redevelopment of this 
property is likely in the future and that the townhouses would 
provide a superior development than the typical subdivision 
development. It is recommended that the application be approved 
and the CD-I Bylaw be restricted as follows: 

USES: Townhouses and customarily ancillary 

facilities 

FLOOR SPACE RATIO: Shall not exceed 0,60, and shall be 

computed as in the (RS-1) One Family 
Dwelling District, 

HEIGHT: Shall not exceed 2 storeys plus a cellar 

nor 35 feet as measured from the average 
building grade of West 41st Avenue, 


Manager's Report, March 19, 1976 
Clause #4 continued ; 


(BUILDING - 


OFF-STREET PARKING: 14 off-street parking spaces shall be 

provided underground. 

And subject to the following: 

1. That the detailed scheme of development be first 
approved by the Director of Planning follovring 
advice from the Urban Design Panel having due 
regard to the overall design, provision and main- 
tenance of useable outdoor space, vehicular ingress and 
egress and garbage collection facilities. 

2. That prior to enactment of the amending By-Law the owner 
shall comply with the following condition: 

That the Southerly 17 feet of the site shall be 
dedicated for future street widening; that the 
Northerly 20 feet of the site shall be dedicated 
for future lane purposes and, further, that the 
balance of the site be consolidated into one 
parcel and so registered in the Land Registry 
Office. 

Should the above condition be not complied with 
within 180 days from the date of Public Hearing, 
then the approval granted at the Public Hearing 
shall expire. 

The Vancouver City Planning Commission when considering the 
application at its meeting of March 3, 1976 concurred with 
the recommendation of the Director of Planning." 

RECOMMENDATION : That the application be referred to a Public 
Hearing. 

The City Manager RECOMMENDS that the foregoing recommendation 
the Director of Planning be approved. 


FOR COUNCIL Aam SEE PAGEfS) 


MANAGER'S REPORT, March 19, 1976 


(FIRE - 1) 


FIRE AND TRAFFIC MATTERS 


RECOMMENDATION 


1 . Establishment of Bus Stops on 54th Avenue and Tyne Street 


The City Engineer reports as follows: 

"On September 5, 1974, Council approved the 49th Avenue bus route, 
which included Kerr Street, 54th Avenue from Kerr to Tyne Streets, and Tyne 
Street from 54th to 49th Avenues. However, at that time, the pavement of 54th 
Avenue between Doman Street and Tyne Street was below standard and, consequently, 
the use of Doman Street from 49th to 54th Avenues was extended until 54th 
Avenue was repaved. This work has been completed and, in discussions with the 
B.C. Hydro & Power Transit Planning group, a suitable pattern of bus stops for 
these portions of 54th Avenue and Tyne Street has been agreed upon and the route 
now can be established as originally approved, that is 49th Avenue, Kerr Street, 
54th Avenue, Tyne Street, 49th Avenue. 

The pattern of stops on the new portion of the route conforms to 
City policy, except for the southbound stop on the west side of Tyne Street, 
south of 49th Avenue. In this case, the distance from the previous stop at 
Arlington Street on 49th Avenue to the proposed stop on Tyne Street would be 
over 1000', and the distance from this stop to a regulation southbound stop 
at 50th Avenue would be about 200' further. It is considered that in view of 
this distance factor, and that since the proposed stop at 49th Avenue would 
provide a more convenient transfer point, the stop should be placed at that 
location. 

As a consequence, it is suggested that the 49th Avenue bus should 
now begin use of the new routing, and the existing bus stops on Doman Street 
between 54th and 49th Avenues be removed. 

Accordingly, it is RECOMMENDED that: 

(1) The existing stops on Doman Street at 49th, 52nd, 53rd and 54th Avenues 
be removed. 

(2) That bus stops be established on 54th Avenue at Doman, Brooks, Butler and 
Tyne Streets. 

(3) That bus stops be established on Tyne Street at 49th, 51st, 52nd and 
53rd Avenues." 


The City Manager RECOMMENDS approval of the above report of the 
City Engineer. 


DELEGATION REQUEST THIS DAY: Mr. Nathan Davidowicz 


FOR COUNCIL ACTION SEE PAGE(S) ,4511550 
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MANAGER'S REPORT, March 19, 1976 (FIRE - 2) 


2 . Leasing of Vehicles for Vanpool "Turn Down Traffic Volume" 

The City Engineer reports as follows :- 

"As part of the City's contribution toward relieving traffic congestion in 
support of Project Turn Down Traffic Volume, an examination of the economics 
of the City leasing and operating four, eleven passenger vans for the trans- 
portation of employees to and from work has been made. Employees would pay 
to cover the basic cost of the service which would provide them with near 
door to door transportation from home to work. The implementation of such 
a program would demonstrate the City's commitment to the Turn Down Traffic 
Project, both in and outside the City organization. Providing this sort of 
leadership will be an important adjunct to the other Turn Down Traffic 
activities, which are crucial to the success of the project. The City's 
willingness to consider a Vanpool operation would encourage other employers 
to develop similar programs. Such programs have been implemented successfully 
in the U.S. and Eastern Canada. 

A variety of options for such a program have been considered. We have 
evaluated lease and ownership of vehicles over periods of one to eight years. 
We have concluded that the best approach for a limited duration project such as 
Turn Down Traffic would be to lease four vehicles for a two year period; 
three of the vehicles would operate on regular routes and the fourth would 
serve as a spare. These vehicles could also serve during the day as 
transportation vehicles in the City fleet and would permit deferring the 
purchase of three replacement vehicles until the end of the lease period. 
In this way, the costs of leasing could be shared between the Vanpool operation 
and a normal City fleet operation. The cost picture can be summarized as 
follows on the basis of a two year lease :- 

(a) Annual Lease Cost: - $ 9,000. 

(b) Annual Operating Cost: - $ 5,500. 
Total Annual Cost: $ 14,500. 

(c) Less credit due to 

reduced fleet operation: $ 2,500. 

Net Annual Cost: $ 12,000. 


It is intended that the rate charged to employees for use of these vans would 
be set to recover this net annual cost. On this basis, the cost would be in 
the order of 75(? a ride. While this is slightly higher than riding the bus, 
the additional convenience of service direct to City Hall should offset this 
cost. 

The Director of Legal Services has advised us that there are no legal objections 
to the City sponsoring such a Vanpool Project and the Comptroller of Budgets 
has advised that if Council approves this report, funds will be provided in 
the 1976 budget. In order to expedite implementation of this proposal, if 
Council approves these recommendations, the vehicles should be leased "off 
the shelf" rather than calling for lease offers on other than vehicles in 
local stock. It should be pointed out, however, that permission nay have to 
be obtained fron the Motor Carrier Ccrinission to operate the proposed Vanpool 
outside the City limits. This matter is covered in another report dealing 
generally vath legislative changes required for the carpooling program. 

The City Engineer RECOMMENDS :- 

1. That Council authorize the lease of four (eleven passenger) vans 
for a Vanpool Project, within the Turn Down Traffic Volume frame- 
work, for a two year period; 


Continued on Page 3. 
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(FIRE - 3) 


Clause No. 2 Continued 

2. That the formal tendering procedure be waived and the Purchasing 
Agent be authorized to obtain proposals from dealers who have 
suitable vans in local stock; 

3. That the estimated annual cost of $12,000.00 be recoverable from 
employee contributions, with the City accepting any surplus or 
deficit realized from the operation." 

The City Manager RECOMMENDS that the above report of the City Engineer be approved. 


3 . Amendment of Vehicles for Hire By-Law/Request to Motor 
Carriers Commission for Amendment to Permit Carpooling 


The City Engineer reports as follows :- 

"In connection with Project Turn Dcwn Traffic Volume, project staff, in 
discussions with the Legal Services Department, have identified twD legislative 
matters which must be resolved to insure success of the carpooling portion of 
the project. Resolution of these matters is necessary to avoid legal tech- 
nicalities in existing regulations. 

City By-Law - Vehicles for Hire : 

The use of any vehicle for carrying passengers v*iere a fare toll or fee 
is charged, vAiether or not to cover "expenses" only, would fall within 
the definition of a "cab". However, the only classification for licens- 
ing purposes vMch would cover a carpooling situation woiild be a "taxicab". 

Presently there is a limit on the nxmber of taxicab licences viiich may be 
issued and the other provisions of the by-law pertaining to taxicabs are 
inappropriate to a carpool. The answer to the problem is to exeirpt 
vehicles vMch are used only for carpooling purposes fron the Vehicles 
for Hire By-Law. 

Motor Carriers Act : 

The Motor Carrier Act regulates the use of various vehicles used to carry 
freight and passengers. Some carpool arrangements would fall within the 
terms of this Act, and as a consequence, would under the strict inter- 
pretation of the Motor Carrier Act and regulations, require licensing. 
If such licensing is required, carpooling becomes inpractical. Anendment 
to tlie regulations pursuant to the Motor Carriers Act is necessary to 
avoid this problem. 

The City Engineer RECOMMENDS: 

1. That Council instruct the Director of Legeil Services to prepare an 
amendment to the City's Vehicles for Hire By-Law specifically exenpt- 
ing vehicles vAiich are used only for carpooling purposes; 

2. That Council petition the Motor Carriers Ccnmission to amend their 
regulations ty exenpting vehicles vdiich are used only in a carpooling 
type of arrangement, frcm the provisions of the Motor Carriers Act." 

The City Manager RECOMMENDS that the above report of the City Engineer be approved. 


Continued on Page 4. 
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CONSIDERATION 

4. Street Closures in Gastown to Accommodate a Rain Festival 


The City Engineer reports as follows: 

"In a letter dated March 11, 1976, Mr. A. Bowen, President of the Gastown 
Merchants' Association, 1 Alexander Street, requests that certain streets in Gasto\<ni 
be closed to vehicular traffic on Sunday, April 4, 1976 from 12:00 noon to 6:00 p.m. 
to accommodate a rain festival. The streets requested to be closed are: 

Water Street from Cordova Street to Carrall Street 

Alexander Street from Carrall Street to Columbia Street 

Carrall Street from Powell Street to its north end 

Abbott Street from the lane north of Cordova Street to its north end 

Cambie Street from the lane north of Cordova Street to its north end. 

The event will include a land-bathtubs race, a bicycle race, dancing in 
the streets and closing ceremonies. 

The Police Department will provide special attention for the event. 
Further, there will be no disruption to transit. 

There are no objections to the proposal from a Traffic Engineering 
standpoint . 

Should Council approve the applicant's request to close to vehicular 
traffic. Water Street from Cordova Street to Carrall Street, Alexander Street 
from Carrall Street to Columbia Street, Carrall Street from Powell Street to its 
north end, Abbott Street from the lane north of Cordova Street to its north end, 
and Cambie Street from the lane north of Cordova Street to its north end, on 
Sunday, April 4, 1976 from 12:00 noon to 6:00 p.m., such approval should be sub- 
ject to the following conditions. 

1. The applicant enter into an arrangement satisfactory to the Director of Legal 
Services indemnifying the City against all claims that may arise from the 
proposed closure. Such indemnity to be in the form of Insurance in which the 
City of Vancouver is named insured. 

2. Any food concessions be approved by the City Health Department. 

3. The cost of any street cleaning required over and above normal street 
cleaning be borne by the applicant. 

4. The cost of temporary traffic controls be borne by the applicant. 

In connection with items (3) and (4) the applicant requests a grant to 
cover the cost of temporary signing and barricading as well as extra street 
cleaning. It is estimated that the cost of this work will be $400. 

In connection with finances related to work done by City crews for the 
Gastown Merchants' Association, we are advised by the Director of Finance that 
the Association has an outstanding debt to the City of $3,223.10 from 1974. 

Should Council decide in favour of the applicant's request to defray 
costs, it is suggested that this be done in the form of a grant in order that 
funds may be apportioned to the applicable appropriations. The Comptroller of 
Budgets advises that, if approved, the funding for this grant will be provided 
for in the 1976 budget." 

The City Manager submits the above report of the City Engineer for 
Council's CONSIDERATION. 


FOR COUNCIL ACTION SEE PAGE(S) .!i®^ 
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Manager's Report, March 19, 1976 (FINANCE - 1) 

FINANCE MATTERS 

INFORMATION 


1. Domestic Animal Protection Act 


The Director of Legal Services reports as follows: 

"Upon the earlier instructions of City Council and as provided 
in the new Domestic Animal Protection Act, I made a request to 
the Minister of Agriculture to make an Order declaring Section 
8 of that Act to apply within the City of Vancouver. Section 
8 reads as follows: 

' 8. (1) A Judge of the Provincial Court of British Columbia 
may, upon application and upon being satisfied that a dog has 
killed or injured, or is likely to kill or injure, a person 
or a domestic animal, order that the dog be killed in a manner 
prescribed in the order. 

(2) A peace officer may, with the consent of the commis- 
sioner and upon being satisfied that the situation is urgent 
and an application cannot reasonably be made to a Judge under 
subsection (1) , make an order under subsection (1) . 

(3) A consent under subsection (2) shall be in writing, 
but the commissioner may, if he is of the opinion that the 
situation is urgent, give his consent verbally or by means 

of an electronic communications device. ' 

The Order made by the Minister of Agriculture reads as follows: 

'Pursuant to provisions of Section 2 of the Domestic Animal 
Protection Act, being Chapter 114 of the Statutes of British 
Columbia, the Minister of Agriculture orders that Section 8 
of the said Act shall apply within the Corporate Limits of 
the City of Vancouver. '" 

THE CITY MANAGER submits the above report of the Director of Legal 
Services for the information of Council. 


CONSIDERATION 


2. United Housing Foundation - Central, 
Oliver and Ferry Rooms 


The following report has been received from the Director of Finance. 

"Council win recall the joint Provincial, City, United Housing Foundation 
establishment of the Central and Oliver low income housing complex in the 
downtown eastside, including the eating, bathing, and recreation facilities 
included in the complex, for the residents of the downtown jastside. The 
costs of the multi-use centre are jointly shared by the Province and the City 
in an agreed cost sharing ratio. 

The property is taxable on the assessment roll and does not appear to be 
eligible for exemption under the terms of the Charter. The United Housing 
Foundation has appl ied for a grant equal to taxes for 1975 (approximately 
$12,900), and will presumably apply for a similar grant in 1976. 

If Council resolves that these properties should be subject to and have to pay 
normal property taxes, then it will be up to the United Housing Foundation to 
negotiate with the Province and the City an increase in operating grant. If the 
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present operating cost sharing applied, then the Province would pay a larger 
share than the City. However, the Province has agreed only to certain limitations 
in the operating costs for the complex and might well be unwilling to increase 
its share, with the consequence that the City might very well have to absorb the 
taxes, or somehow require the United Housing Foundation to do so. 


The above is submitted to Council for CONSIDERATION and direction." 

The City Manager submits the above report of the Director of Finance to Council 
for CONSIDERATION. 


RECOMMENDATION 


3 • Municipal By-law Prosecutor 

The Director of Legal Services reports as follows: 

"On February 10, 1976, Council approved a recommendation of 
the Standing Committee on Housing and Environment 'that 
Council support in principle the proposal of the Director 
of Legal Services contained in his report dated January 22, 
1976, that a Prosecutor be attached to the Law Department 
for the purpose of preparing and prosecuting by-law cases 
and advising City staff in the preparation of cases involv- 
ing offences under City by-laws.' 

Council also struck a Committee composed of Aldermen Boyce, 
Rankin and Harcourt to discuss the whole question of special 
by-law courts with the Attorney-General. The Greater Van- 
couver Regional District was also interested in the topic 
of by-law courts. 

As a result of these meetings the Attorney-General has now 
indicated that he is prepared to qualify a member of the 
Law Department to act as Crown Counsel in by-law prosecu- 
tions, and I quote from his letter: 

'On the request of a municipality, the provincial crown 
counsel's office will be pleased to appoint a municipal 
solicitor as ad hoc crown counsel for the prosecution 
of municipal bylaw offences. In Vancouver, the city 
can nominate someone from the staff of its law depart- 
ment to act as a prosecutor through the office of the 
regional crown counsel. In this way, the municipal 
solicitor will have the carriage of the individual cases 
under the general direction of regional crown counsel. 
The cost of the municipal solicitor's salary or fees 
would have to be borne by the municipality. As fines 
on municipal bylaw convictions are paid to the munici- 
palities, this does not seem unfair.' 

Such an arrangement would, in my view, contribute measurably 
towards more effective by-law prosecution. 

I have also discussed the contents of the Attorney-General's 
letter with Mr. Norris of the Crown Counsel's Office, and I 
am quite satisfied that a satisfactory working arrangement 
can be concluded. 

As Council's earlier approval of my suggestion was only 
'in principle', it is now necessary to come to a final 
conclusion. On the basis of the earlier approval I would 
recommend the following: 


Cont ' d . • . 
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1. That there be an additional lawyer in the Law Department 
to carry out the duties of the prosecution of by-laws, 
and that this position be advertised within the salary 
range of Solicitor I and Solicitor II and that the 
Director of Personnel Services prepare a class specifi- 
cation in conjunction with the Director of Legal Services. 

2 . That the Administrative Analyst examine the 
secretarial staff in the Law Department to determine 
whether additional secretarial staff will be required 
and that the City Manager be authorized to approve the 
Scime if so recommended. 

The City Architect advises that if the foregoing is approved, 
the necessairy office space can be provided by reducing the 
size of the adjacent Committee Room No. 4 to approximately 
the size of Committee Room No. 2 in the main building. The 
cost will be approximately $4,700.00 ($3,600.00 for altera- 
tions and $1,100.00 for furniture) to provide the necessary 
accommodation. In addition, I would suggest the inclusion 
of a further $475.00 which the Electrical Division advises 
will be needed to provide for the electrical services should 
the Budget Committee approve a proposal for a new Xerox 
machine on the 4th floor to be located in the Law Department. 

Accordingly I further recommend that additional funds for 
salaries, furniture, equipment and renovations required be 
provided by an adjustment of the 1976 appropriations during 
budget review." 

The City Manager RECOMMENDS that the foregoing recommendations 
of the Director of Legal Services be approved. 


FOR council ACT1G^5 SEE PAGE(S)i^ii£. 
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PERSQMNEL. MATTERS 


RECOMMENDATION 


1. Annual Meeting of the Registered 
Nurses* Association of B.C. 


The following report has been received from the Medical Health Officer: 

"Miss Bonnie Code, B.S.N. , South Unit Is requesting leave of absence with pay 
to attend the Annual Meeting of the Registered Nurses' Association of B.C. 
being held In Vancouver on May 12,13 and 14, 1976. Miss Code has been 
named an official voting delegate for the Vancouver District and as such 
must attend all sessions. The Greater Vancouver District Assbclatlon will 
pay any expenses. The only cost to the City will be the leave of absence 
with pay, and funds are available In the Health Department's Budget to meet 
this expenditure. 

There Is a full complement of nursing staff at South Unit and arrangements 
will be made for Miss Code's duties to be shared amongst existing nursing 


Miss Code has been a member of the RNABC's Planning and Education Committee, 
and participates In themeeting when the programs and objectives for the 
coming year are decided. Educational sessions of reie^rance to community 
health nursing are scheduled throughout the three days. She understands 
she would be expected to Impart Information obtained to her co-workers In this 
Department . 

It Is recommended that. In accordance with Regulation 45-2, Miss Bonnie Code, 
Public Health Kurse I, be granted three days leave of absence with pay In 
order to attend the Annual Meeting of the Registered Nurses' Association of 
B.C. In Vancouver May 12, 13, 14, 1976." 

THE CITY MANAGER RECOMMENDS THAT the recommendation of the Medical Health 
Officer be approved. 


staff. 



Regular Council, September 1, 1970 
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The Committee of the Whole Council recessed at approximately 
10:45 a.m. and reconvened at 11:00 a.m. 'In Camera' in the Mayor's 
Office, following which the Committee of the Whole Council , recessed 
to reconvene in open session at 2:00 p.m. in the Council Chamber. 

The Committee of the Whole Council reconvened in the Council 
Chamber at 2:00 p.m., with the following members present: 

PRESENT : His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 
Hardwick, Linnell, Phillips, 
Rankin, Sweeney and Wilson. 


DELEGATIONS, ETC . 

1. Acquisition of City-owned Property 
W/S Boundary Road at Williams Street 

The Council considered a request from the Inland Group of 
Companies to purchase City-owned land, known as Block 3, SW^ 
Section 27, bounded by Charles, Williams, Kootenay Streets and 
Boundary Road, for development of a truck service centre. 

The Board of Administration advised that a report would be 
submitted to Council in due course with respect to development 
of a larger area of City land of which this parcel is a part. 

Earlier in the proceedings a delegation on behalf of the 
Inland Group of Companies appeared in support of their 
application and filed a brief dated September, 1970. 

MOVED by Aid. Wilson, 

THAT this submission from the Inland Group of Companies 
be referred to the Director of Planning for report to Council 
at the same time the Department is reporting on the larger area 
of City-owned land, of which the parcel in question is a part. 

- CARRIED 

2. Elderly Citizens' Home: 

Southeast Sector (M. Kopernik Foundation) 
(Building and Planning Matters, August 28, (Clause 5 ) ) 

The Board of Administration submitted a report of the 
Director of Planning on the request of the M. Kopernik Foundation 
for a 2.0 acre site in Area B of the Southeast Sector, for a 
Senior Citizens' Housing development. In commenting on the 
proposal the Director of Planning suggests if Council approves 
the release of the site in question to the M. Kopernik Foundation 
that the senior citizens' development not exceed F.S.R. 0.6 and 
that the. release of such a site be conditional on: 

(a) a price being negotiated satisfactory to the City, and 

(b) a scheme of development being approved by the 
Technical Planning Board. 

Earlier in the proceedings a delegation on behalf of the 
Foundation appeared in support of the application and filed a 
brief dated August 31, 1970. 

MOVED by Aid. Bird, 

THAT approval be given to the release of the site in 
question to this Foundation as requested, subject to the afore- 
mentioned suggestions of the Director of Planning. 


- CARRIED 
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Option to Purchase Portions of Lots 26 to 29, Blcok 3^, 
D.L. 541. Plan 210, E/S Gambia Street North of Dunsmuir 


The Supervisor of Property and Insairance reports as follows: 


"The City holds a registered option agreement to repiirchase the west 10' 
of Lots 26, 27, 28 and 29, Block 38, D.L. 5Ul» Plem 210. This option on the 
west 10' of the aforesaid lots is for street widening purposes and expires 
July 19th, 1976. 

The owners of the lots were served notice by the City that the option would be 
exercised, however, they requested an extension for a further 21 year period, 
under the same terms and conditions. The City Engineer has advised he concurs 
with the extension request. Therefore it is 

RECOMMENDED That the option in favour of the City to repurchase the west 10' 
of Lots 26 to 29, Block 38, D.L. 5Ul» Plan 210 be extended for a further 21 
year period to July 19, 1997 » under the same terms and conditions," 

The City Manager RECOMMEITDS that the foregoing recommendation of the Supervisor of 
Property and Insuran.ce be approved. 

I. The Vancouver Chinatovm Housing Society - 
Extension of Sale Date 


The Supervisor of Property and Insurance reports as follows: 

"On Jvily 29th, 1975 » Coimcil approved the sale of the westerly portion of 
Blocks 97 and 98, D.L. I8I to the Vancouver Chinatown Housing Society, subject 
to conditions previously approved in principal and subject to the resubdi vision 
of the property to create the site. The date of sale was to be the date of 
issuance of the development permit or 120 days from the date of Council approval, 
being November 26th, 1975* 

The resubdivision of the site was considerably delayed as it was necessary for 
the City to acquire title to a portion of roadway by formally expropriating and 
obtaining a vesting order. Hence, the subdivision plan was not registered until 
mid-November, 1975* 

Since the Society did not have a legal description for the site they believed that 
they could not apply for a development permit or for their financing. Consequently, 
they requested an extension of the sale date to March 313"^, 1976 and Council 
approved this request on December l6th, 1975« 

By letter dated March 8th, 1976 the Society have requested a further extension 
of the sale date from March 3I, I976 to June 30th, I976. They indicated that 
they have applied for a development permit and for financing with Central 
Mortgage and Housing Corporation. They feel the extension will allow them time 
to complete financial arrangements. 

This sale was approved for $225,000.00 on terms; with ICfff) down, the balance payable 
in three equal installments of six, twelve, eighteen months, interest to be charged 
at the rate of lOjd which was the rate in effect when the sale was originally approved 
in July, 1975. 

The Society have paid the 10?^ downpayment and are required to pay taxes for the 
period March 31-December 31» 1976 by March 31» 1976. Also interest will accrue 
on the outstanding balance from March 31st, 1976. If the sale date is extended 
for a further 3 months to June y)th., 1976, it will result in a savings to the 
Society of 3 months interest plus reduced taxes, and the installment payments will be 
delayed by 3 months. 

RECOMMENDATION: That the date of sale of Block 124, D.L. I8I and 
2037, Plan 16060 (situated S/S Union St. between Campbell and 
Raymur Avenues) to the Vancouver Chinatown Housing Society be 
extended from March 31st, 1976 to June 30th, 1976." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Property & Insurance be approved. 
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(PROPERTIES - 2) 


3. Consent to Assign Portion of Lots 
4 to 6, Block 122, D.L. 54l, Known 
as 1420 Howe Street 

The Supervisor of Property and Insurance reports as follows: 

"Lots U to 6, Block 122, D.L. and improvements known as 11^20 Howe Street 
were p\irchased in 19^2 for Granville Street Bridge approaches and the building 
leased to separate parties under consecutive five year leases since that time. 
The f3?ont portion is leased through assignment to Mr. A. Milaire operating 
Tmder the name of Andre's Auto Repair for a five year term, July 1st, 197^ "to 
July 30th, 1979. 

An application has now received for consent to assign the current lease from 
Mr. A. Milaire to Walter Zell, the assignment to be effective as of March 1st, 


RECOMMENDED That the foregoing request to assign the head lease be approved 
subject to the documents of assignment being satisfactory to the Director of 
Legal Services." 

The City Manager RECOMMENDS that the foregoing recommendation of the Supervisor of 
Property and Insurance be approved. 


1976. 




6ir 
517 


IIANAGER'S REPORT 


March 19, 1976 


TO: 


Vancouver City Council 


SUBJECT ; 1976 C.F.M.M. Conference 
CLASSIFICATION: Recommendation 


The City Clerk reports as follows: 

"The 19 76 Conference of the Canadian Federation of Mayors 
and Municipalities will be held in the Vancouver Hotel 
from June 15th to 18th, 1976. Four workshops will be 
structured around the following policy areas: 

(a) Housing and Land Use 

(b) Transportation 

(c) Recreation and Leisure 

(d) Problems of Small and Rural Municipalities. 

A statement of issues for each of the panels is attached 
for information. 

Any resolutions which Council may wish considered on these 
items should be forwarded to the C.F.M.M. National Office 
by April 2, 19 76 . Resolutions may also be submitted on 
matters which fall outside the four policy areas, and the 
same deadline for submission applies. 

Department Heads were asked to submit proposed resolutions 
for this Conference, however, no resolutions have been 
received by this Office. 

Vancouver City has been allotted seven (7) voting 
delegates for the Conference. The registration fees 
are $70.00 for delegates and $35.00 for spouses. 

It is RECOMMENDED that the Mayor be authorized to appoint 
Council delegates to the Conference and that the City 
Manager be authorized to attend the C.F.M.M. Conference." 

The City Manager RECOMMENDS that the foregoing report of the 
City Clerk be approved. 


FOR COUNCIL ACIIC?^ SEE FAGE{S) 
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MANAGER'S REPORT 


March 19, 1976 


TO: Vancouver City Council 

SUBJECT: Langara Lands Development Proposal 
CLASSIFICATION: RECOMMENDATION 


The Supervisor of Property & Insurance reports as follows :- 


"On April iS, 1975 » City Council approved the rezoning of the south-side 

of i4.9th Avenue between Camhie Street and Ontario Street, from RS-1, 

One Family Dwelling District, to CD-I, Comprehensive Development District. 

The uses and densities, etc., permitted by this zoning change were 
incorporated in two proposal calls, both of which were unsuccessful in 
producing satisfactory development proposals. 

Subsequent to the City's second proposal call, Dewan Development Corporation 
has made a direct offer respecting the subject properties, as well as 
Enclave I in Champlain Heists. A proposal has been submitted by Daon, 
dated March l5» 1976, (copy attached), together with the required deposit. 

Analysis of the proposal by the Property & Insurance Office and the 
Planning Department has indicated that the concept is consistent with 
the City's guidelines and also the financial considerations meet the City's 
requirements as to the Langara lands. 

The Daon proposal contemplates the development of Lot 3» (7*5 acres), 
prior to the development of Lot 1 (5«5 acres) and it is proposed that the 
first stage would be a mixture of large luxury townhouses, medium sized 
townhouses and some form of Maisonette apartment construction. All of the 
foregoing would be carried out at the prescribed densities, as would the 
development of Lot 1 which would proceed after mariceting had commenced on 
Lot 3. 

Should the foregoing general proposal be accepted by Council, DAON, within 
90 days of acceptance woiild submit a detailed proposal, including plans 
and elevations, etc., which would correspond to all the City's requirements. 

EECOMMEinJED that the foregoing proposal of DAON Development Corporation, 
dated March 1^, 1976, to purchase Lots 1 and 3, Block 1165, D.L. 526, be 
accepted subject to conditions of sale set out in the proposal calls and 
satisfactory detailed scheme of development being submitted within 90 days 
of Council's acceptance." 

A further report to Council will be made respecting the DAON Development 
Corporation proposals for Enclave 1, Champlain Heists. 

The City Manager HECOMMENDS that the foregoing recommendation of the Supervisor 
of Property and Insurance be approved. 


FOR COUNCIL ftCiOw SEE PAG£{S) ..'7^^ 




MANAGER REP-OKE.; 


S§feW^tT' Bitiusihg on 'Development Proposal --Adams Properties Ltd. 

745 Thurlow Street. 

CLASSIFICAT I Olw : . „ 

CLASSIFICATION-: CX)NSXDEilAT±ON _ 


The Director of Planning, in his capacity as Chairman of the 
Development Permit Board, and the Director of Social Planning, 
ai^^§\:fe®t§F''W-^the -bonus ing proposal, report as follows: 


"Werner Forster, Architects, have applied on behalf of Adams 
Prop'^^f-6#lL4ai -ftiir J permission to construct^ a 12>8r6 '-§c|u^*^hf;g^ 
addi^iont"" cohsisiiifig of ^a 2 storey athletic "facility^''eleSfa-fi.ed 1 
storey above the roof parking level, to the existing building' at ' • 
745 Thurlow Street. The athletic facility would contain 8 
racqiietball courts, gym, lockers, lounge and offices. The existing 
buil^3ing; contains a commercial parking garage, restaurants, retail 
stor^r>^car rental agency, offices and a cabaret. The City Stage 
Theatre Company is currently negotiating for rental of 3,2 50 square 
feetP<^f *- space on the ground and basement floor levels. raTior. 

has ii'ia- 

The s^te'bf the existing building has been rezoned since approval of the original 
develo^fe^t^'-'pirmit ! Rezoning has left the building (at an FSR of 5V84)''ift ei£ess 
of the permitted FSR of 5.0. However, there are two provisions of the new 
DownttJWh Zoning By-law No. 4912 that could make the proposed addition permissible. 
(The -sefctibns describing these provisions are attached as Appendices lA and IB) . 

Section 6 I of the Zoning By-law No. 4912 allows the exclusion from floor space 
calculations of "recreational and- social amenities and facilities" provided 
that t:he area of such excluded space "does not exceed 20% of the allowable 
floor area or 10,000 square feet, whichever is the lesser". Adams Properties 
Ltd.''s submission (Appendix II) provides satisfactory evidence that the proposed 
addition to 745 Thurlow is the sort of recreational facility that qualifies under 
Sect f on 6 IJ However, only 10,000 square feet of the proposed total of 12,816 
square feet qualifies for exclusion under this section. 

Under Section 6 II, the Development Permit Board may authorize an increase in 
permitted floor area for any building which includes a "public, social or 
recreational facility, for which there is a demonstrated need", subject to 
prior approval by City Council. The facility at 745 Thurlow Street for which 
there is a clearly demonstrated need in Vancouver is the 3,250 square feet of 
space suitable for theatrical use and for which City Stage Theatre is currently 
negotiating a lease. The Development Permit Board proposes to allow the excess 
of 2,816 sq.ft. through a bonusing arrangement. As a condition of bonusing, the 
Board proposes to require agreements ^ including a restrictive covenant attached 
to the title of the property at 745 Thurlow, giving the City the ability to ensure 
long-term use for performing arts uses and giving the City some control over rental 
rates. 


copy of the "Performance Space Survey" done for the Community 
■Ai;'ts Council and an article from the Vancouver Sun dated December 
31, 1975, demonstrating the critical need for theatrical space 
in the City are on file in the City Clerk's office. 

City Stage Theatre had already begun negotiations with Adams 
Properties Ltd. for space at 745 Thurlow when Adams Properties 
began discussions with the City regarding the proposed addition of 
an athletic facility. Two letters from Adams Properties Ltd. are 
attached as Appendices IIIA and IIIB. These letters outline some 
concessions that Adams Properties feel they already have made to 
City Stage through lease negotiations. One includes improvements 
costing $25,000 in excess of leasehold improvements that a tenant 
would normally require. Another is below market rental to City 
Stage. 


-2- 


The advantages to the City and City Stage Theatre Company of agreements, including 
a restricted covenant against the title of this property, which provide concessions 
over and above what City Stage has negotiated in their lease, are as follows: 

1. The term of the lease is for a period of only 5 years, whereas many 
private and public funding agencies on which City Stage depends for 
grants for capital improvements prefer, and some require, longer 
term commitments to use of buildings. Thus a restrictive covenant 
could qualify City Stage for tens of thousands of dollars in grants 
from various funding bodies. 

2. A covenant would give the City the power to ensure continued use of the 
space for theatrical or performing arts use beyond the 5 year lease period. 
This power could be used to protect City Stage from commercial competitors 
for the space. It is more likely to prove useful in the event that 

City Stage wishes to vacate the premises for any reason. In such an event 
the City could guarantee that this space was used for another performing 
arts group. 

3. Agreements giving the City the ability to control rental may not prove of 
immediate value, as the lease being negotiated already provides for reduced 
rental. These agreements are likely to prove of value, however, in any 
re-negotiations or negotiations of new leases in the future. 

Section 6 II of the by-law suggests that in approving bonusing the Development 
Permit Board shall weigh the benefits of a bonusing arrangement to the City 
against the benefits to the developers. John Adams of Adams Properties Ltd. 
describes the benefit to his corporation as follows: Adams Properties would not 
be building the athletic facility itself but would be leasing the development 
rights, initially for $11,440 per year. Calculated as a proportional share of 
the rental, the value of the excess square footage would be $2,902 per year to 
Adams Properties. There may be other financial benefits to Adams Properties as 
well, but these are not known to City staff. 

The benefit to the City in purely monetary terms is difficult to estimate. 
It is likely that the covenant will attract substantial grants for capital 
improvements that would not otherwise be available to City Stage. The monetary 
value of the ability to control use and rental of this space for the future, («pace 
that the City might be involved in finding elsewhere were this space not available) 
may be considerable, as well. 

At its meeting of March 15, 1976, the Development Permit Board approved Adams 
Properties' application for permission to construct the athletic facility 
subject to several conditions, including: 

THAT the Chairman and the Director of Social Planning report 
to City Council noting that the Development Permit Board has 
agreed in principle to the use of the bonus provisions for social 
and recreational facilities for this development as provided 
for under Section 6(11) of the Downtown Official Development Plan 
and concurrently seek Council's approval. 

Therefore, the Director of Planning, as Chairman of the Development 
Permit Board and the Director of Social Planning RECOMMEND: 

1. THAT Council approve a bonus of 2,816 square feet of floor area 

as provided for under Section 6 II of Downtown Zoning By-law No. 4912 
in exchange for agreements between Adams Properties Ltd. and the 
City which have the effect of guaranteeing the use of the 
3,250 square feet of the premises on Thurlow Street for performing 
arts uses by non-profit organizations and of limiting rental to be 
charged to tenants of the space. 

2. That agreements, including a Restrictive Covenant pursuant to 
Section 24A of the Land Registry Act, be prepared to the satisfaction 
of the Director of Legal Services, Director of Social Planning and 
Director of Finance for execution on behalf of the City and 

Adams Properties Ltd. 

The City Manager submits the foregoing report for the CONSIDERATION 
of Council. 

FOR COUNCIL ACTION SEE PAGE(S) 


REPORT TO COUNCIL 

STAIIDING COMTIITTEE OF COUNCIL 
ON 

HOUSING AND ENVIRONMENT 


March 11, 1976 

A meeting of the Standing Committee of Council on Housing 
and Environment was held on Thursday, March 11, 1976, at 12:00 noon 
in the No. 1 Committee Room, Third Floor, City Hall. 

PRESENT: Alderman Har court. Chairman 

Alderman Bird 

Alderman Boyce (after 1:30 p.m.) 
Alderman Cowie 

Alderman Rankin (after 1:30 p.m.) 

CLERK: J. Thomas 

The Minutes of the meeting of February 26, 1976, were adopted. 
ENVIRONMENT MATTERS 


RECOMJIENDATIONS : 

1 . Wallace Neon Signs 

On January 27, 1976, City Council, after hearing delegations 
from property owners and sign companies concerning removal of 
billboards and roof signs adjacent to freeways, bridge approaches 
and waterfront, referred the submission of Wallace Neon to the 
Director of Planning and Director of Legal Services for further 
consideration and report to the Standing Committee on Housing and 
Environment. 

The Committee had for consideration a Manager's Report dated 
March 4, 1976, (circulated) in which the Directors of Planning and 
Legal Services reviewed the Wallace Neon submission claiming exemption 
for three company signs; i.e. Five Roses Flour, The Bank of B.C., 
and Delta Hotel, on the grounds that they had been given permits to 
make modifications after the date of the passing of the by-law 
creating areas of special sign control in 1970. 

The Five Roses Flour sign at 1300 Richards Street, which was 
altered in 1963, received a permit on August 14, 1974, authorizing 
a change of message on the basis that there was no structural modifi- 
cation to the original sign and therefore, the non-conforming status 
was not altered. 

On March 16, 1970, a permit for an additional sign face was issued 
in respect .of an existing sign tower at 964 S.W. Marine Drive which 
had been erected under a special permit issued August 14, 1959. Since 
that time both sign faces had been changed from those recorded in the 
two permits and there was no record of any permit being issued for 
such changes. Therefore, the Delta Hotel and Bank of B.C. signs 
should be considered as having been non-conforming for over five years. 

Mr. Wallace and Mr. Lee spoke on behalf of Wallace Neon and 
requested, in the event their submission failed, a reasonable period 
of time to be granted to remove the signs as their work crews could 
not take down all signs designated for removal under the by-law by 
the deadline of May 1, 1976. 

After discussion, it was 

RECOMMENDED , 

A. THAT City Council instruct Wallace Neon Ltd. to remove 
the Five Roses Flour sign at 1300 Richards Street and the 
Bank of B.C. and Delta Hotel signs at 964 S.W. Marine 
Drive in compliance with the Vancouver Charter. 

B. THAT the Manager's Report dated March 4, 1976, be received. 
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2 . Seaboard Advertising Company Signs 

On January 27, 1976, City Council resolved that Seaboard 
Advertising Company's submission that certain of their signs do 
not fall within the areas of special sign control, be referred to 
the Director of Planning and Director of Legal Services for 
further consideration and report to the Standing Committee on Housing 
and Environment. 


In a Manager's Report dated March 4, 1976, (circulated) the 
Director of Planning and Director of Legal Services reviewed the 
expansion of "G" zone boundaries; outlined reasons for permit delays 
and reported on specific billboards as follows: 

( 

"(a) Two billboards located at 2117 Granville Street, south side of 
Granville Bridge 

These two billboards are attached to the north v;a11 of 2117 Granville 
Street. The billboards are visible to south bound traffic on the 
Granville Bridge and, in particular, to those using the ramp connecting 
to 4th Avenue east bound traffic. As one of the intentions of creating 
the "G" zones was to control the number and size of signs around bridge 
ramps so they will not compete for attention with traffic signs, 
this location is, therefore, not considered appropriate for billboards. 

(b) Four billboards at 4th Avenue and Hemlock Street, south side of 
Granville Street Bridge 

These billboards are located under the Hemlock ramp of the Granville 
Street Bridge. They are orientated towards the 4th Avenue traffic and 
are not visible to the bridge traffic. These billboards could remain. 

(c) Three billboards at 6th Avenue and Birch Street, south side of 
Granville Street Bridge 

Although these north facing billboards are located only half a block 
from the Hemlock ramp, they are not visible to traffic using the ramp 
since only north bound traffic uses the ramp. They are too far from 
south bound traffic using the bridge to attract any special attention. 
These billboards could remain. 

(d) Four billboards at the north-east corner of Abbott and Pender, north 
of the Georgia Viaduct ; 

These billboards are located in a parking lot facing east bound traffic 
on Pender Street and because of their low lying location are not 
visible from the Viaduct. These billboards could remain. 

(e) Four billboards at the north-west corner of Robson and Beattv, north 
side of Cambie Bridge 

These billiioards are located on a parking lot and face obliquely onto 
the north end of the Cambie Bridge. Two of the billboards are visible 
at midspan of the bridge and the other two are visible to north bound 
traffic approaching the end of the bridge. For the same reason, as 
mentioned in (a), the location is considered not suitable for billboards. 

(f ) Four billboards (2 back to back) at the north-west corner of 6th Avenue 
and Heather \ 

These signs are located on City owned land in the False Creek 
Comprehensive Development District that is presently used for parking. 
The area is in Phase III of the Development v/hich is not expected to 
commence for at least a few years. Therefore, the billboards could 
remain until such time that the area will be required for development. 

(g) Four billboards at 1486 S.li. Marine Drive ' 


These billboards are located at the back of the Fraser Arms Hotel 
parking lot at the point where Granville Street connects with S.W. 
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Marine Drive. Although they are some distance away from the street, 
to a motorist approaching S.W. Marine Drive from Granville Street 
visually these billboards are directly beneath two overhead 
Arthur Laing (Hudson Street) Bridge directional information signs. 
Therefore, such location is not appropriate for billboards. 

(h) Four billboards at 1400-1450 S.W. Marine Drive 

Two billboards are located on each of the two side boundaries of a 
parking lot. The two billboards on the east side of this site are 
visible to traffic moving onto the Hudson Street Bridge in an 
easterly direction, and are located on the right side of, and in 
the same plane as the two overhead direction si^ns o" the bridge fl/nd' 
therefore are not desirable. The billboards on the west side, however, 
could remain as they do not conflict with the direction signs. 

(i) Four billboards at 992 S.W. Marine Drive 

These signs are located beneath the Oak Street Bridge and cannot be 
seen by traffic on the bridge. Although the signs are visible to 
north bound traffic leaving the Hudson Street Bridge, they are 
at the end of the ramp and will not compete for attention with any 
traffic signs. These billboards could remain. 

It is considered that the billboards in locations (b), (c), (d), (i), and 
the two on the west side of (h) do not interfere with views from the 
bridges nor compete with bridge traffic signs. These billboards could 
therefore remain for a limited period. Billboards in locations (a), (e), 
(f), (g) and the two on the east side of (h) should be removed as they 
are inappropriately located. 

The sign company representatives have indicated that if the billboards are 
permitted to stay until October 8, 1979 (i.e., five years after Sign 
Bylaw Mo. 4810 came into effect), it will allow them time either to 
modify the billboards to fit the regulations of the Bylaw (if Council 
amends the Bylaw to allow some billboards in areas of Special Sign Control) 
or find alternative locations elsewhere, thereby alleviating the heavy 
financial loss incurred in their voluntary billboard takedown program. 

Any billboard from those listed above which Council may authorize to 
remain in place will be non-conforming with respect to Section G (A) (2) of 
the Sign Bylaw. Modifications or improvements are not therefore allowed. " 

Alderman Cowie expressed concern about a large Coca-Cola sign 
painted on a wall at the north-east corner of Abbott and Pender Streets 
located above signs designated for removal. He felt this type of 
sign could negate the Committee's efforts. Mr. L. Cheng, Planning 
Department, advised wall painted signs were not permitted without 
Planning Department approval. 

It was, 

RECOMJIENDED, 

A. THAT the Director of Planning and Director of Legal 
Services review the matter of painted signs on 
buildings and report back to the Standing Committee on 
Housing and Environment. 

B. THAT the following billboards be excluded from the list 
of signs which Council, on September 16, 1975 instructed 
be removed by May 1, 1976 and be permitted to remain 
until October 8, 1979: 

1. 4 billboards at 4th Avenue and Hemlock Street 

2. 3 billboards at 6th Avenue and Birch Street 

3. 4 billboards at north-east corner of Abbott and 
Pender Streets 

Cont ' d . . . 
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4. 2 billboards at 1400-1450 S.W. Marine Drive 

5. 4 billboards at 992 S.W. Marine Drive 

C. THAT the four billboards at 6th Avenue and Heather 
Street be excluded from the list of signs ordered 
removed by Council on September 16, 1975 but shall be 
removed when Phase III of False Creek Development 
starts or before October 8, 1979 whichever is earlier. 

D. THAT the following billboards remain on the list of signs 
ordered removed by Council instruction of September 16 j 
1975, but in order to permit some of the billboards being 
used for the coming U.N. Habitat Conference, the date for 
their removal be changed from May 1, 1976 to July 31, 1976: 

1. 2 billboards at 2117 Granville Street 

2. 4 billboards at the north-west corner of Robson and 
Beatty Streets 

3. 4 billboards at 1486 S.W. Marine Drive 

4. 2 billboards at 1400-1450 S.W. Marine Drive 

E. THAT the Manager's Report dated March 4, 1976, be received. 


HOUSING MATTERS 


3 . Chairman ' s Report 

The Committee reviewed the Chairman's progress report dated 
March 11, 1976, (circulated) in which reference was made to six major 
areas of concern to be pursued by the Committee in 1976: 

1. creating a housing policy 

2. accelerating both public and private housing 
production 

3. Downtown Eastside housing problems 

4. the whole question of inner-city housing, particularly 
the provision and possible co-ordination of low and 
modest income housing units 

5. by-law enforcement, particularly the Fire, Lodging House, 
and Standards of Maintenance By-laws, and the whole 
question of a by-law prosecutor and referee system 

6. the continuous monitoring of environmental problems; in 
particular, noise, by-law issues, and re-examining 
recycling approaches 

The Chairman recalled that on December 12, 1975, Council deferred, 
until after' the Provincial Election, the Committee's request for 
staff consideration of a range of items related to housing options, 
demolition controls, and quality in the context of overall housing 
policy. While no further action was taken the need for responses on 
these items remained pressing. The Planning Department in its 1976 
work program was formulating a housing policy with the task of 
drawing together the recommendations, being undertaken by the Informal 
Interdepartmental Housing Task Force. The process had evolved over 
the past year as a result of the current awareness that housing 
issues formed an integral part of the work program of several 
departments including Planning, Finance, Social Planning, School 
Board, Park Board and Housing. 

The informal co-ordination process currently in operation had 
several advantages, however in the absence of a formalized management 
system whereby tasks were identified and responsibilities assigned, 
difficulties could be anticipated by staff in balancing conflicting 
work priorities of routine departmental tasks with interdepartmental 
task force activities. 
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Regular Council, September 1, 1970 7 

DELEGATIONS, ETC. (cont'd ) 

3. Grant: Salvation Army 
Red Shield Building Fund 

Earlier in the proceedings the General Chairman of the Red 
Shield Building Fund filed a brief dated September 1, 1970, in 
support of an application for a capital grant in the amount of 
$180,000 in connection with its capital building fund. 

MOVED by Aid. Adams, 

TliAT this request for a capital grant be referred to the 
Board of Administration to report on: 

(a) advisability of a grant of land in lieu of a cash grant 

(b) the estimated price of an appropriate parcel of land 

(c) a cash grant over a period to be determined 

- CARRIED 

4. Control of Discharge of Oily Wastes 
Myer Franks Ltd., 1100 Grant Street 

The Board of Administration, under date of August 21, 1970, 
submitted a report on the matter of discharge of oily wastes by 
the firm of Myer Franks Ltd., in connection with its barrel 
cleaning operation at 1100 Grant Street. Under date of 
August 27, 1970, the Board of Administration submitted a report 
on the general question of the disposal of toxic and flammable 
liquid wastes, referring particularly to the most recent action 
of the Sewerage Board updating a 1969 report, including con- 
sideration of development in other areas for regional disposal 
of such wastes and development of a regional facility for 
disposal in the Greater Vancouver area. 

The Board of Administration report of August 21st gives an 
historic review of action taken with Myer Franks Ltd., in respect 
of this effluent material. The following is extracted from that 
report : 

"Furthermore, in another meeting your officials had with 
Sewerage District officials on 18 August, Sewerage District 
officials advised us that: 

(a) If an application were made they would not approve a 
sewer connection from Myer Franks premises to the Clark 
Drive Interceptor until such time as the Company's 
effluent meets the District's standards. 

(b) The Federal Fisheries Department and the Provincial 
Pollution Control Board are reviewing standards to 
regulate the admission of wastes to receiving waters. 

(c) The Sewerage District's regulations governing the 
admission of wastes into sewers are minimum standard 
regulations which were enacted on 18th June, 1970, and 
effective that date. The City's own regulations cannot 
be less restrictive." 


cont 'd . 
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The Chairman advised he had considered the possibility of 
recommending an alternate management system; for example, the 
process of preparing a housing policy could be centralized by 
shifting staff into the Department of Housing, or hiring a special 
team to prepare the policy, or assigning one department to under- 
take the task. Further, while these centralized options would assist 
in defining responsibilities, he was concerned that the disadvantages 
would outweigh the advantages. Therefore, he would be asking the 
Committee to approve the retention of the informal interdepartmental 
housing task force as the management process for providing the 
Housing Policy Report and that departments involved in various housing 
studies be encouraged to co-ordinate activities. In addition, 
C.M.H.C. should be requested to approve funding to assist with data 
collection and analysis required in the development of a housing 
policy . 


The Chairman advised he would shortly be putting forward a 
recommendation that staff review and report on the question of 
providing low and modest income housing in various areas of the City, 
principally Kitsilano, Mount Pleasant, Grandview-Woodlands , Downtown 
Eastside, and West End. 


After discussion, it was 
REC0MI4ENDED, 

A. THAT the Planning Department be charged with the responsi- 
bility of providing Council with a report on "1976 Housing 
Goals and Policy", as noted on their 1976 Work Program, 

B. THAT the Informal Interdepartmental Housing Task Force, 
under the co-ordination of the Housing Planner, be retained 
as the management process for providing the Housing Policy 
report and that departments involved in various housing 
studies be encouraged to co-ordinate activities with those 
of other members of the Task Force. 

C. THAT the Housing Planner be responsible for providing 
periodic reports to the Housing Committee on the progress 
of the Housing Policy Task Force. 

D. THAT the Chairman make a request to C.M.H.C. to provide the 
City with Part V funds under the National Housing Act to 
assist with data collection and analysis required in the 
development of a housing policy. 

E. THAT Council and City staff be requested to consider and 
report back to the Committee on the question of an appropriate 
housing income mix. 

F. THAT the Chairman's Report dated March 11, 1976, be received. 


Cont'd 
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4 . City Property North Side of the 1400 Block East 14th Avenue 

The Committee had for consideration a City Manager's Report 
dated February 19, 1976, (circulated) in which the Director of 
Planning recommended the sale to Coast Foundation Society of 
Vancouver of three City-owned lots in the 1400 Block East 14th 
Avenue for the construction of a two-storey apartment building of 
seventeen suites for ex-psychiatric patients. 

The Director of Planning advised the lots were zoned RT-2 and 
therefore a two-storey apartment building could be built as a 
conditional use. The site was located along the old China Creek 
drainage course, since replaced by a large G.V.R.D. storm sewer. 

The Director of Planning reported: 

"Much of the other land that was once city-o:tVTied along this drain- 
age course has been developed under the conditional use provisions 
of the RT-2 zoning schedule (Appendix 11) . Physically, these dev- 
elopments fit in very v/ell with the community and it is felt that 
the proposal of the Coast Foundation could do likewise. However, 
previous developments include 4 non-profit seniors buildings and 
one church. For obvious reasons a development housing ex-psychi- 
atric patients may not experience equal community acceptance. As 
well, parking is perceived to be a problem by the residents of the 
general area and this, too, could lead to conflict with the com- 
munity. 

The alternative use for this parcel is sale for construction of duplexes. 
However, taking into account the fact that there are a number of successful 
RT-2 conditional developments in the community, it is felt this proposal could 
be appropriate to the area. Questions of appropriateness, parking requirements 
and so on would be dealt with through the Development Permit process. If, 
following official notification, the community is strongly against this proposal, 
then a further report would be forwarded to Council in order that a final 
decision could be made. Members of the Coast Foundation Society have initiated 
a door-to-door survey in the vicinity of the site to gauge reaction to their 
proposal and state they have met with a generally neutral response. 

Officials at C.M.H.C. indicate the Coast Foundation Society has a high priority 
for funding assistance. The G.V.S.D.D. has approved construction over its 
storm sewer subject to achievable conditions. " 

Mr. Peter Tomlinson, Consultant, addressed the Committee and 
outlined the Coast Foundation Society proposal. 


Following discussion, it was 
RECOMMENDED, 


THAT the City sell Lots 5-7, Block 171, D.L. 264A to 
Coast Foundation Society subject to: 

a. Price agreed upon by the City 

b. Obtaining a Development Permit 

c. Consolidation of property 

d. Entering into necessary agreements with respect to 
easements, bulkheads, etc. 

e. Entering into agreement providing an option to the City 
to repurchase at originally agreed price, if development 
does not commence within two (2) years of the date of 
sale; the date of sale being the date Council approves 
the purchase price 

5 . Strata Title Policy -City of Vancouver 

On December 16, 1976, when dealing with a strata title 
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application for conversion of 1575 Beach Avenue, City Council 
resolved that in the future tenants living in buildings affected 
by conversion applications be interviewed by City staff to 
ascertain their views prior to recoirmendations being forwarded to 
City Council and that the matter of a strata title policy be 
referred to the City Manager for review and report to the Committee. 

The Committee considered Manager's Report, dated February 19, 
1976, (circulated) in which the Director of Legal Services reviewed 
the City's responsibility with respect to Strata Title applications 
under the Provincial Strata Titles Act, and summarized the City 
regulations adopted by Council on June 26, 1973. 

The Director of Legal Services reported as follows: 

"City Council, at its meeting on June 17, 1975, approved the follow- 
ing recommendation from the Standing Committee on Housing and 
Environment: 

"That the moratorium on strata title conversions be extended 
for a further year beyond the expiry date of June 26, 1975 
to June 26, 1976 with the one exception that where at least 
90% of the tenants in a rental accommodation request a con- 
version, it be considered." 

City Council on December 16, 1975, when considering an application 
for conversion, approved the following recommendation: 

"That in the future tenants living in buildings affected by 
conversion applications be interviewed by City staff to as- 
certain their views prior to recommendations being forwarded 
to City Council." 

The resolution of June 17, 1975, uses the word "request" which 
it is felt may not properly reflect the true desire of Council 
which, it is believed, was to ensure that the applicant was not 
seeking a conversion over his tenants* objections. Furthermore 
some tenants may have no feelings one way or another. It may 
be better to ascertain which tenants object to the applicant's 
request rather than to ascertain whether it is the tenants who 
request the conversion. Administratively, a figure in excess 
of 10% objectors might be ascertained after visiting only three 
tenants rather than having to visit all the tenants to find out 
if they want the conversion. In some cases it might not be 
possible to contact all the tenants, e.g. holidays, sickness, 
etc. " 

Following a submission by Mr. W. A. Street, generally agreeing 
with the report of the Director of Legal Services, the 
Committee , 

RECOMMENDED, 

THAT the following be added to the regulations applicable 
to Strata Title conversions as Regulation No. 7 of 
Section II : 

"That where more than 10% of the tenants object 
to a conversion, it not be permitted." 

INFORMATION : 


6. Cobalt Hotel, 915-917 Main Street 

At the February 26, 1976, meeting of the Committee/ after 
hearing representations from the operator of the Cobalt Hotel, the 
Committee requested the Chief Fire Warden report to the next meeting 
on the progress of the sprinkler system installation at the hotel. 
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Chief Birnie advised that installation was almost completed and 
he was satisfied that within a few days the hotel would be in full 
compliance with the Fire By-law. 

It was , 

RESOLVED, 

THAT the report of the Chief Fire Warden be received. 
RECOMtlENDATIONS : 
7. 1934 Barclay Street 

The Committee at its meeting on February 5, 1976, recommended 
that the owner of 1934 Barclay be requested to appear to show cause 
why an order should not be issued requiring that the premises be 
renovated under the Standards of Maintenance By-law. The recom- 
mendation was approved by Council on February 24, 1976. 

The Committee had for consideration, a Manager's Report, dated 
March 5, 1976, in which the Director of Permits and Licenses re^iorted 
as follows: 

1 

"The above is a derelict building presently elevated and standing 
on blocks. No Permit was ever issued granting permission to 
raise this building. When the previous owner who carried out 
this work eventually applied to the Director of Planning for 
permission to raise the building, it was refused. This refusal 
was subsequently confirmed by the Board of Variance. The basis 
for the refusal was that the building was wrongly placed on the 
site and, therefore, the raising could not be permitted. The 
effect of these rulings was to create a situation where the 
demolition of the building and its ultimate replacement with 
other housing accommodation was the only real recourse left to 
the then owner. 

The owner responsible for the events described above went into 
bankruptcy and the property in question changed hands. The new 
owner is a Chinese group who are now proposing to erect an 
apartment building containing 8 dwelling units on this site. 
This group commissioned architects to design the proposed building 
and a Development Permit, No. 70454 was issued on September 15, 
1975 to cover this proposed apartment building. 

To date no application has been made for a Building Permit with 
the necessary, working drawings and we are advised by the local 
agent that the owner is presently not in the country and further 
processing of working drawings etc. must await his return. The 
above Development Permit is valid until September, 1976, and 
this fact has been pointed out to the agents. 

In summary, it can be stated that no Permits can be issued to 
restore the building to its previous use because of the illegality 
of its present status by the ruling of the Board of Variance. 
However, it is confidently anticipated that the proposed new 
development will occur in due course. 

The owner's agent has also advised us that they wish to demolish 
the derelict building now and thus improve the neighbourhood 
appearance pending further development of the site. 

In view of the above it is recommended that no action be taken 
at this time under the Standards of Maintenance By-law." 


V Cont ' d 
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Following discussion, it was 
RECOMMENDED, 

THAT the Director of Permits and Licenses be instructed 
to report back to the Committee on the owner's intentions 
regarding the demolition of 1934 Barclay Street. 


The meeting recessed at approximately 1:10 p.m. 

* * * * 

The Committee reconvened at 1:30 p.m. with all members 
present. 

8. Housing for Elderly Persons in Vancouver - Too Little, 
Too Much, Just Enough? ; 

The Committee had before it for consideration a Manager's 
Report dated February 5, 1976, (circulated) in which the Director 
of Social Planning reviewed his department's report "Housing for 
Elderly Persons in Vancouver" on file in the City Clerk's Office. 

- The report showed the size of the City's present elderly 
population {65,000 persons aged 65 years and over); projected its 
future growth based on past trends; defined the need for housing 
accommodation for the elderly; and listed four types of accommodation 
to be looked at as a means of satisfying that need; i.e. public 
subsidized housing, private non-profit sponsored housing, personal 
care homes, and private hospitals. 

In the twelve years from 1948, when the first senior citizen 
housing project was built, to 1959, a total of only 351 senior citizen 
housing units were built in Vancouver. In. the next ten years 2,530 
seniors' units were added and from 1970 to the present date 3,273 
units were constructed, making an overall total of 6,154 units for 
the period 1948-1976. The report pointed out that while the national 
trend during the period 1961-1971 indicated , the elderly comprised an 
increasing percentage of the total Canadian population, the trend in 
Vancouver and the Province had been the opposite with the percentage 
decreasing slightly. In 1961 the Province had the highest ratio of 
elderly in Canada, however, by 1971 it had dropped to fourth position. 
The City's population compared with 80 other Canadian cities with 
populations over 30,000 was becoming moderately younger, ranking 
second in 1961 and third in 1971. 

Referring specifically to the housing needs of senior citizens, 
the Director of Social Planning advised there had been a. growing trend 
in recent years for elderly persons to form their own households 
rather than live with their children or other family members. The 
report continued: 

"While no specific guidelines exist to define the present 
and future optimal level of housing and care facilities 
required by senior r:itizens in Vancouver, present develop- 
ment trends, if continued, would supply., an 18% housing and 
9% care level for the predicted 86,361 3.986 senior population 
and a 24% and 8% care level for the predicted 112,584 year 2001 
elderly population. 

VJhile the present elderly accommodation supply of 12,530 beds 
appears to be adequate, further analysis indicates that 60% 
of the supply is in dwelling units. The remaining 40% 
{5,000 beds) are located in personal care homes, private 
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hospitals, intermediate and extended care facilities. The 
existing senior citizen housing supply is thus able to house 
11.6% of the present 65+ population. This level appears 
low considering Vancouver's high cost of living and housing 
and the fact that 58% of its 65+ population qualify for the 
Guaranteed Income Supplement in addition to the Old Age 
Pension. 

At a recent meeting of representatives of GVRD municipalities 
various methods of allocating the senior citizens CMHC/B.C. 
Housing Department GVRD budget on a "fair share" basis were 
discussed. This is the first major attempt to establish 
a rational process to determine where senior citizens housing 
should be built within the GVRD. Based on various calculations 
on "unmet need" Vancouver's share of the regional allocation 
would range between 423 and 560 units per year. 

The City should now begin to select senior citizen housing 
sites on a "fair share" basis similar to the proposed regional 
"fair share" plan. This will expedite approval and funding of 
projects. The high cost of housing has resulted in more 
restricted living space and the exclusion of good design features. 
As a result, now is the time for the City to develop its own 
design criteria for senior citizen housing." 

During discussion Mr. Egan asked the Committee to consider what 
percentage of the elderly should receive subsidized housing. Should 
it be available for everyone who wants it? In addition ,consideraticn 
should be given to the reasons why seniors were leaving their homes. 
Could it be that high City taxes were forcing them out? 

Following discussion, it was 

RECOMMENDED, " 

A. THAT the City continue to monitor and facilitate the 
development of senior citizen housing projects and 
endeavour to ensure that 1,000 units be provided annually 
for the next ten years. 

B. THAT to implement this policy: 

1) At least 450 units identified on the January 16, 
1976, Housing Status Report as currently being in 
the planning stages be expedited to achieve 
construction during 1976. 

2) The Director of Planning recommend to the Housing 
Committee sites and development criteria for projects 
to be funded in 1977. 

C. THAT the Director of Planning and the. Director of Social 
Planning report and recommend to the Housing Committee on 
a method for establishing a "fair share" distribution 
program for senior citizen housing within the City of 
Vancouver. 

D. THAT the Director of Social Planning in co-operation with the 
Director of Planning draft guidelines for the improvement of 
Senior Citizen Housing design standards. 

E. THAT City staff in consultation with the Director of Finance 
investigate and report back to the Committee on the provision 
of some form of tax relief or subsidy for those senior 
citizens who may be experiencing economic difficulty main- 
taining their ov/n homes. 

F. THAT the Manager's Report dated February 5, 1976, be received. 
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INFORMATION : 

9 . 331 Main Street 

At its meeting of February 26, 1976, when considering the 
application of the Standards of Maintenance By-law to a number of 
vacant premises in the downtown core area the Committee requested 
a report from the Director of Legal Services concerning 3 31 Main 
Street. 

In a Manager's Report, dated March 8, 1976, the Director of 
Legal Services reported as follows: 

"In this case we have a portion of a building which is nothing 
more than empty space. It was at one time rooming accommo- 
dation, but everything was removed so that we have, in effect, 
total abandonment by the owner. After this event the building 
changed hands and was acquired in this state by the present 
owner. The question, therefore, is: Is this- a ' dwelling ' 
which fails to meet the standards of maintenance laid down by the 
By-law? . A further question is: Is it the type of 'dwelling' 
which Council can order to be 'renovated and repaired', so as to 
be in conformity with the By-law? 

It seems to me that in order to turn this vacant space into 
rooms and habitable accommodation a reconstruction process 
would be required. There is no heat or even plumbing fixtures 
as the premises presently stand and they are, therefore, it 
seems to me, uninhabitable and not even capable of being used 
as habitable accommodation within the ordinary meaning of that 
phrase. 

In my opinion this part of this building (the balance of which 
is commercially used) would not likely be considered a 'dwell- 
ing' which would be subject to the application of the Standards 
of Maintenance By-law." 

Mr. Wong, for the owner, advised if financing was forthcoming 
the property would be redeveloped 50% commercial and 50% residential. 

It was, 

RESOLVED , 

THAT the Manager's Report, dated March 8, 1976, be 
received . 


10. 876 Granville Street 

On February 26, 1976, when considering certain vacant properties 
in the downtown core area and the application of the Standards of 
Maintenance By-lav;, the Committee requested a report on 876 Granville 
Street from the Director of Permits and Licenses. 

Dr. Bryson addressed the Committee and reported on the present 
status of the premises, upper floors of which had been severely 
damaged by fire and were vacant. 

It was 

RESOLVED, - 

THAT the report of the Director of Permits and Licenses 
be received. 


Cont'd . . . 
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RECOMMENDATION : 

11 . Housing Registry and Relocation Service 

The Committee had for consideration a Manager's Report, dated 
February 26, 197 6, (circulated) in which the Director of Social 
Planning reported on grant requests for the coming fiscal year for 
five City /Province subsidized free housing rental agencies and 
recommended funding be approved for only three agencies in order to 
provide a more efficient centralized service structure. 


The Director of Social Planning reported, in part, as follows: 

CDuncil on June 17, 1975, approved the funding for the fiscal year April 1,1975 
tD March 31, 1976 of several autonomous decentralized agencies for the provision 
o£ housing registry and relocation services. These funds, not to exceed $31,987.32 
tDgether with the two thirds grant from the Provincial Government ($63,974) under the 
Provincial-Municipal sharing agreement (R-lOO) were allocated in accordance with the 
Social Planning Report dated July 7, 1975. 

Ai additional amount of $10,000 was agreed to by the Housing and Environment 
Cammittee at the July 24, 1975 Committee Meeting allowing $18,012 to be divided 
2tween HARK and the West End Registry. 

Grant requests for the coming fiscal year 1976-77 compared to amounts granted for 
l|975-76 are as follows: 

APPROVED REQUESTED REQUEST INCREASE 

1975-76 1976-77 OVER 1975-76 FUNDING 

YWCA (12 mos.) $40,000 $40,000 NIL 

Red Door (12 mos.) 42,950 94,470 $51,520 

B.C. Housing Foundation (8 mos.) 5,000 5,000 NIL 

HARK (8 mos.) 9,006 28,788 19,782 

West End Registry (8 mos.) 9,006 17,394 8,388 


$105,962 $185,652 $79,690 


Two of the requests are the same as last year, B.C. Housing Foundation ($5,000) 
and YWCA ($40,000). These agencies are well established and have the ability to 
combine related services, thus reducing overhead and administrative costs. 

I'ajor budget increases for the other three agencies appear for staff and 
ajdvertising. The need for additional staff, both full-time and part-time, is 

ttributed to the loss of staff help from the Vancouver Incentive Program (VIP) . 
Tlhe Red Door Rental Aid Society, West End Registry and HARK rely on the VIP for 
supplemental manpower which has been provided at no cost to them. This staff 
assistance is no longer available to the same extent. 

funding requested for advertising has also increased substantially. Difficulty in 
obtaining housing listings because of a lack of program exposure and the low rental 
■vacancy rate in the City has limited the effectiveness of the free registry and 
relocation service. CMHC's October 1975 private rental apartment vacancy survey 
indicated an almost nil vacancy rate of 0.1% in Vancouver. Reported enquiries, 
both walk-in and telephone, outnumber listings available by a margin of from 
5 to 1 for the YWCA to almost 10 to 1 for HARK over the period August 1975 to 
January 1976. " 


ftGr reviewing in detail data supplied by each of the five agencies, 
ho report continued: 

"While the intent of a housing registry and relocation service is to give 
assistance to persons and families seeking rental accommodation it is 
reasonable to assume that persons with low and moderate incomes will constitute 
the majority of users of such a service. The type of accommodation required 
by persons in these categories is usually low priced and in short supply. 
Competition for the few available units puts those persons who may be 
handicapped, without means of transportation or too poor to afford it, at a 
disadvantage. The City and Province through cost shared funding of appropriate 
registry and relocation agencies should attempt to provide an efficient 
registry and relocation service to aid these persons. The Red Door is the most 
appropriate for this purpose. 

Zont ' d . . . 
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A more centralized service structure will allow for: 

1. More advertisement for the soliciting of vacancy listings and public 
awareness of the FREE service; 

2. Less duplication of listings, clients and the effort involved to obtain them; 

3. Less competition among independent agencies and better co-operation and 
exchange of information, resulting in a more effective service. 

It is anticipated that $95,962 will be available for the fiscal year 
April 1, 1976 to March 31, 1977, for housing registry and relocation services. 
This is the amount made available for the fiscal year April 1, 1975 to 
March 31, 1976 by the City and the Province under the Department of Housing 
Act, Section 5(3). It is based on the formula of 15C per capita grant from 
the Province matched by a 7%C per capita grant from the City using the 1971 
census figure of 426,530 persons. The City's share under the Provincial 
-Municipal sharing agreement (R-lOO) will be one third of the total or 
$31,987.32. 

Reconmendations for funding are as follows: (City share recommended for 1976-77 
is $10,000 less than 1975-76 funds approved by City Council). 

City Share Provincial Share TOTAL 

WCA $13,333.33 $26,666.67 $40,000.00 

Red Door 16,987.33 33,974.67 50,962.00 


$13,333 

.33 

16,987 

.33 

1,666 

.66 

$31,987 

.32 


B. C. Housing 1,666.66 3,333.34 5,000.00 


$63,974.68 $95,962.00 " 


The Director of Social Planning and Mr. R, Kalapinski, Social 
Planning Department, reviewed the report with the Committee. 

Ms. G.M.R. Gordon, President of the Red Door Rental Aid Society, 
presented a brief (on file in the City Clerk's Office) urging 
approval of a budget request totalling $104,204, 

Mr. P. Grant also addressed the Committee on behalf of the West 
End Registry. Mrs. V. Langdon spoke for the Y.W.C.A. Rooms Registry. 

Following discussion, it was 

RECOMMENDED, 

A. THAT a grant of $40,000 be approved for the continuation of 
the Y.W.C.A. Rooms Registry for the period April 1, 1976 to 
March 31, 1977 contingent upon the following conditions: 

a) the service be expanded to include more uniform City- 
wide coverage utilizing the services of volunteers and 
VIP participants for this purpose; 

b) the participation of the Province in a cost sharing 
program for relocation and registry services as detailed 
in the Provincial-Municipal sharing agreement (R- 100) . 

B. THAT a grant of $5,000 be approved for the continuation of the 
B.C. Housing Foundation housing registry for elderly people for 
the period April 1, 1976 to March 31, 19 77. 

C. THAT a grant of $71,000 be approved for the continuation of the 
Red Door Rental Aid Society service, across the City, for the 
period April 1, 19 76 to March 31, 19 77 contingent upon the 
following conditions: 

a) the participation of the Province in a cost sharing program 
for relocation and registry services as detailed in the 


Cont'd . 
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Provincial-Municipal sharing agreement (R-lOO) . 

b) the service to give priority to families with children, 
emergency classified cases, handicapped and low income 
persons . 

c) the Director of Social Planning to arrange the provision 
of appropriate office equipment from the City's surplus 
stores . 

D. THAT grant requests of $17,394 for the West End Registry and 
$28,788 for HARK not be approved for the coming fiscal year 
1976-77. 

E. THAT the three agencies for which funding is recommended agree 
to: 

a) establish operational areas of specialization - 

1. YWCA - single adults 

2. Red Door - families with children, emergencies, 

handicapped 

3. B.C. Housing - elderly persons 

b) establish a referral and information exchange network 

c) consolidate funds for joint advertisement on advice from 
Director of Social Planning. 


CONSIDERATION ; 

12. Kitsilano Housing Society and Buy Back Kitsilano Fund 

On October 9, 1975, the Committee referred to the Director of 
Finance for report, a brief submitted by Kitsilano Housing Society 
requesting a long term loan of $100,000 at moderate interest rates 
to be , invested in low-cost housing through a fund to be known as 
Buy Back Kitsilano Fund (BBK Fund) . Subsequently, the Director of 
Finance advised that he had reviewed the proposal, but due to lack 
of sufficient details he was seeking further information from the 
Society on the details and methods under which the Society intended 
to operate in the financial sense. 

The Committee this day considered a Manager's Report dated 
February 18, 1976, (circulated) in which the Director of Finance 
reported on his discussions with the president of the Society, Mr. 
Jacques Khouri. The Director of Finance advised the objectives of 
the Society appeared to be directed toward -buying back as much 
housing in Kitsilano as possible in the low and moderate income area 
in order to preserve it from demolition and subsequent replacement 
by newer housing. The Society wished to take advantage of any 
Government grants that may be available and had established an 
investment fund - the BBK Fund - in which individuals or organizations 
could invest money which would, in turn, be used as the equity element 
in purchasing housing. 

After commenting on specific aspects of the Society's program and 
exploring the economics of a sample property purchase submitted by 
the Society, the Director of Finance reported as follows: 

" Potential Problems with Rent Control 

It appears that since the Society must pay market value for the 
property it buys, that it is entirely likely that the operating costs 
including amortization of loans and interest on equity, may very v/ell have 
the effect of increasing rents. The Society may well find itself in a 
position where it could not increase rents sufficiently, because of rent 
control. 


Cont ' d 


Regular Council, September 1, 1970 8 

DELEGATIONS. ETC. (cont'd) 

Control of Discharge of Oily Wastes 
Myer Franks Ltd., (cont'd) 

Earlier in the proceedings Mr. Shortt, Barrister, introduced 
Dr. F. D. Schaumburg, consultant for Myer Franks Ltd., who 
submitted a brief dated August 31, 1970, setting out the 
company's position and commenting on the matter of effluent 
standards . 

MOVED by Aid. Rankin, 

THAT, in connection with disposal of the effluent from 
the operation of Myer Franks Ltd., the company be required to 
connect to the sewer and the City continue to enforce its 
current standards with respect to this company to the satis- 
faction of the City Engineer; the matter to be reviewed with 
the Department of Fisheries, the City Health Department and 
the Greater Vancouver Sewerage District for report back to 
the City Council within six months. * 

(amend ed) 

* 

MOVED by Aid. Wilson, in Amendment, 

THAT the following words be added to the motion of 
Alderman Rankin after the word 'sewer' 

'at standards acceptable to the Sewerage District'. 

- CARRIED 

The motion as amended, and reading as follows, was put and 

- CARRIED 

"THAT, in connection with the disposal of the effluent from 
the operation of Myer Franks Ltd., the company be required 
to connect to the sewer at standards acceptable to 
the Sewerage District, and the City continue to enforce its 
current standards with respect to this company to the 
satisfaction of the City Engineer; the matter to be reviewed 
with the Department of Fisheries, the City Health Department 
and the Greater Vancouver Sewerage District for report 
back to the City Council within six months." 


5. Grant: Neighbourhood Services 
Association 


The Board of Administration submitted a report dated 
August 28, 1970, containing information and recommendations sub- 
mitted by the Director of Social Planning/Community Development 
on the application of the Neighbourhood Services Association 
for financial support in connection with its community 
development services in 1970. Details are set out in the 
report, concluding as follows: 

"(a) That City Council approve a grant of $52,796.00 to 
Neighbourhood Services Association in 1970 to cover 
salaries, travel costs and fringe benefits for 
Community Development Services in addition to the 
$5,000.00 already approved by Council on July 14, 1970. 

(b) That the City, through the Province, apply to the 
Federal Government to recover $28,898.00 under the 
Canada Assistance Plan funds. The Province has already 
approved this program for 50% sharing by the Federal 
Government. 

(c) That the City endeavour to have the Province assume 
an equal share of responsibility for the remaining 
$28,898.00 requested for Community Development Services. 


cent 'd . 
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Management of Project 

Management of a project or activities such as the Kitsilano Housing 
Society contemplates is a complex matter and requires a great deal of expertise 
in the financial area and in property management. Whether or not the Society 
can develop or hire this expertise is not evident from their submission. 
Without the expertise the prospects for success on the part of the Society 
are minimal . 

^ Requested $100.000 City "Loan" 

The Society requests that the City loan them, actually. for investment 
in the BBK Fund, $100,000 at 8% interest. .The Society also requests forgiveness of 
the loan on the basis of $2000 for each suite designated for low income families. 
On the basis of the objectives of the Society it is not unreasonable to 
assume that within a reasonably short period of time they would be requesting 
foregiveness of the entire loan, thereby converting it into a grant. It should 
also be remembered that the Society does not appear .to be providing additional 
housing but is seeking to retain existing housing. 


Concl usion 

The Kitsilano Housing Society's concept may or may not work, depending 
upon a number of factors such as the willingness of people to invest and leave 
their money in and whether the Society is very careful in their purchases, 
whether they can develop the necessary management expertise, and further whether 
the tenants are prepared to tolerate the rent increases that would appear to 
be necessary, based on the financial picture of some of their prospective 
purchases. 

It also appears to me that the type of loan/grant that they 
require is much more appropriately provided by the Provincial and Federal 
Governments. 

If City Council does wish to provide the loan/grant then I would 
have to try to determine a source of funds and in light of the extreme 
shortage of capital funds available to the City at this time it can be 
presumed that this would be very difficult." 


Mr. Jacques Khouri addressed the Committee on some of the points 
raised in the Director of Finance's report and presented a brief, 
on file in the City Clerk's Office. He agreed the Society would be 
borrowing short and investing long, and that liquidity problems may 
result; however, two factors had been built into the program to 
overcome this-. The first was strong community support which made it 
possible to continually recycle short term funds. The second was that 
in the long term, the short term funds would be replaced by equity in 
the Society. The BBK Fund presently stood at $37,500 and the market 
value of the property controlled was $200,000. 

The Committee also heard -submissions objecting to the proposal 
from Mr. G.F. Moul, on behalf of Kitsilano Ratepayers Association, 
and Mr. Pappas , a Kitsilano resident and President of an Hellenic 
Community Association. 

The Chairman coirunented that the concept of buying up old homes 
and renovating them was not new and had been successfully demonstrated 
in the past by the United Housing Foundation which had renovated 
approximately 200 units with a $200,000 loan from the City. Alderman 
Rankin felt it was a worthwhile experiment, but both Alderman Boyce 
and Alderman Bird strongly opposed the proposal and suggested the 
Committee should heed the representations from the Kitsilano residents. 


(At this point Alderman Cowie left the meeting.) 


Cont'd . 
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After further discussion, a motion 

THAT the grant request of the Kitsilano Housing Society 
for a $100 ,000 long-term, low interest' loan, for the 
purchase of older homes in Kitsilano, be approved in 
principle, and further discussions take place with the 
Director of Finance and the Chairman of the Standing 
Committee on Housing and Environment; 

was put, and a tie vote having resulted, the above recommendation 
is submitted to Council for consideration. 


The meeting adjourned at approximately 3:30 p.m. 
to reconvene "In Camera". 


FOR COUNCIL ACTION SEE PAGE(S),.^„Z::£ 
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STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


March 11, 1976 


A meeting of the Standing Committee of Council on Finance 
and Administration was held in the No. 3 Committee Room, third 
floor. City Hall on Thursday, March 11, 1976 at approximately 
12 noono 


PRESENT ; Alderman Volrich, Chairman 

Alderman Bowers 
Alderman Kennedy 
Alderman Marzari 
Alderman Sweeney 


ALSO PRESENT ; 

COMMITTEE 
CLERK ; 


Alderman Boyce 
G. Barden 


RECOMMENDATION 


1. Urbanart Cultural Grant Request 


On February 10, 1976 City Coiincil, when considering a 
commiinication from the Sculpture Symposiiam Society of B.C. on 
Urbanart, passed the following motion; 

"THAT the request of the Sculpture Symposium Society of 
B.C. be referred to the Finance Committee for considera- 
tion and report, after obtaining budget details from the 
Society and comments from the Director of Social Planning," 

The Committee had for consideration a Manager's report 
dated March 5, 1976 (copy circulated) in which the Director of 
Social Planning reported that Urbanart approved a revised ex- 
penditure budget of $122,000 for their program and requested a 
grant of $5,000 from the City. It was noted that the Society's 
first submission included a budget of $70,000 and a grant request 
for a minimum of $3,000 or a maximum of $5,000. 


Ms. Genevieve Leraarchand, Project Co-ordinator, Urbanart, 
stated that $76,000 of the $122,000 total budget represents the 
operating budget and major grants are being requested for this 
portion as detailed in Appendix II. Expected contributions of 
time, free services, etc* represents the balance of their budget 
which brings the total to $122,000. The $5,000 donation requested 
from the City is needed at this time for wages for the Project » 
Co-ordinator to continue with the organization of the project and 
further financing. Many hours of her time have already been given 
without pay to get the project underway. 


The Director of Social Planning suggested that the Committee 
recommend to Council the approval of a $60,000 Special Event or 
Festival Budget for 1976. The Director of Social Planning stated 
that he preferred that a grant to Urbanart be provided from the 
Special Events Budget as the proposed program appears to fit well 
within the framework of a Festival or Special Events concept. If 
this Special Events Budget is not established, then the Director 
of Social Planning suggested that the grant be added to the $275,000 
ceiling previously established by Council for cultural grants. 


Following discussion it was 


RECOMMENDED 

THAT Council approve a grant of $2,500 to Urbanart for 
1976, funds to be provided from within the $275,000 
Budget previously established for cultural grants in 1976. 

Cont'd • • • 


Standing Committee of Council «.«..2 

on Finance and Administration 
March 11, 1976 


INFORMATION 


2 . Special Events or Festival Budget 

On November iS, 1975 City Council, when dealing with cultural 
grant guidelines, deferred for further consideration and discussion 
by the Chairman of the Finance Committee with the Director of Social 
Planning a proposed $60,000 Special Events Budget for 1976. 

The Chairman suggested that the Committee consider the pro- 
posed $60,000 Special Events Budget and City officials stated that 
it would be helpful administratively if such a budget was established.. 

Following further discussion a motion was put to approve a 
Special Events Budget of $60,000 for 1976 and the motion was 
defeated. 

The Committee took no further action on this matter. 


The meeting adjourned at approximately 3:30 p.m. 


FOR council ACTiCN SEE PAGE(S) ..i^„L£^ 
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STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


March 11, 1976 


A meeting of the Standing Committee of Council on Planning and 
Development was held in the No. 1 Committee Room, Third Floor, City 
Hall, on Thursday, March 11, 1976 at approximately 3.40 p.m. 


PRESENT; 


ALSO PRESENT; 
CLERK: 


Aid. Bowers, Chairman 

Aid. Bird 

Aid. Cowie 

Aid. Har court 

Aid. Kennedy 

Aid. Boyce 

M. L. Cross 


INFORMATION 

1. Arthur Laing Bridge . 

The Committee considered the following letter dated February 
13, 1976 from Mayor G. J. Blair of Richmond, referred to the 
Committee by Council on February 24, 1976: 


" The introduction of the Arthur Laing Bridge into the 
transportation system serving the Airport has been of vital 
concern to both this Municipality and yourselves . 

Controversy over the facility has been debated without 
the involvement of direct dialogue between the political 
representatives of Vancouver and Richmond. To this end, the 
implications and feelings of each of the Councils have not 
been appreciated. 

As a result of conversations with some of your Aldermen 
at a recent Transportation Committee meeting of the GVRD, I 
believe that it would be in our best interest if a meeting 
could be convened between our Coimcils, or Committee of those 
Coiincils . 

I would therefore request that Cotincil give consideration 
to such a meeting for the purpose of ejcploring and expressing 
the problems associated with traffic, especially the 
possibility of making available to residents of Richmond an 
alternate route to the Vancouver area via this facility." 


The following representatives of the Richmond Municipal Council 
were present: 

Mayor G. J. Blair 

Aid. P. R. Peterson, Chairman - Public Works Committee 

Aid. R. M. HOViS ) , j: o-i. l^n • tt l ^ • J.J. 

T J m o-jj s Members of the Public Works Committee 

Aid. T. E. Siddon) 

Mayor Blair requested that the City endorse in principle 
further dialogue with respect to problems associated with the pro- 
vision of approaches to the bridge. 
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The Chairman indicated that his understanding is that the 
Federal Government constructed the bridge exclusively for airport 
traffic and did not want to overload it with commuter traffic thus 
no approaches were provided for. 

Mr. W. Curtis, City Engineer, stated that there is no facility 
in Vancouver that could handle the traffic growth that will occur 
if the bridge is opened up to commuter traffic. He advised that 
the Ministry of Transport had set up a Technical Committee including 
representatives of Richmond, Vancouver and the Provincial Government 
which meets fairly regularly. The results of the study should be 
available soon. 

The Committee suggested that after the results of the study 
are known, the Director of Planning review the outcome with respect 
to any effect on the Marpole area of the City. Another joint 
meeting of the representatives of the Richmond and Vancouver 
Municipal Councils could be called. 

Alderman Siddon requested a complete origin/destination study 
be undertaken indicating the traffic patterns that would evolve. 
Mr. Curtis advised that the City had no funds to undertake such a 
study. It was suggested that if the Technical Committee felt there 
was a need for such a study, it could be brought to the attention 
of the Municipal Councils as to what costs would be involved. 

RESOLVED 

THAT after the results of the study being carried out by the 
Technical Committee under the auspices of the Ministry of 
Transport are known, and the Director of Planning has had 
an opportunity to review the effects on the Marpole area of 
the City, a further joint meeting of the representatives of 
the Richmond and Vancouver Councils be held . 

(Aid. Kennedy wished to be recorded as opposed.) 


RECOMMENDATION 

2 . Central Broadway Urban Design Study . 

The Committee considered a report of the City Manager dated 
March 2, 1976 (copy circulated) in which the Director of Planning 
outlines the editing changes to the Consultant's report entitled 
Central Broadway Urban Design. The City Engineer requested that 
the section on "Street and Architectural Lighting" be deleted. The 
City Manager submitted the deletion of this section for the con- 
sideration of the Committee and recommended that the following 
recommendations of the Director of Planning be approved: 

"1. THAT the edited version of the original Consultant's 
report "Central Broadway Urban Design" be approved. 

2. THAT funds totalling $1200 be approved, in advance 
of the 1976 Budget, to print 350 copies of the 
revised report for public distribution, and that 
these copies be sold at cost. 


3. THAT the significant older buildings as categorized 
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by the Heritage Advisory Committee be adopted as 
an interim list for inclusion in the above revised 
report, subject to further consideration by Council 
at a future date regarding possible heritage 
designation. 

After discussion the Committee 
RECOMMENDED 

A. THAT the section entitled "Street and Architectural 
Lighting" be re-edited to delete all reference to 
public lighting on City streets and refer only to 
private development. 

B. THAT the edited version (including the amendment 
of the Committee re "Street and Architectural 
Lighting"), of the Consultant's report "Central 
Broadway Urban Design" be approved. 

C. THAT funds totalling $1200 be approved, in advance 
of the 1976 Budget, to print 350 copies of the 
revised report for public distribution, and that 
these copies be sold at cost. 

D. THAT the significant older buildings as categorized 
by the Heritage Advisory Committee be adopted as an 
interim list for inclusion in the above revised 
report, subject to further consideration by Council 
at a future date regarding possible heritage 
designation. 

(Alderman Cowie wished to be recorded as opposed to 
Recommendation A) . 


3 . Rezoning - Areas E & F, Champlain Heights . 

The Committee considered a report of the City Manager dated 
March 4, 1976 (copy circulated) in which the Director of Planning 
outlines the proposed CD-I zoning for Areas E & F - Champlain Height 

Mr. R. Youngberg, Associate Director, Area Planning, requested 
that 'Senior Citizen Housing' and 'Personal Care Homes' be added to 
the list of uses permitted in the CD-I By-law. 

RECOMMENDED , 

THAT the Director of Planning be instructed . to make 
application to re- zone the area bounded by Enclave 1, 
Boundary Road, S.E. Marine Drive and the Major Park and 
Community Services Centre (as described in Appendix II of 
the Report of the City Manager dated March 4, 1976) from 
RS-1 to CD-I and refer the application direct to Public 
Hearing following a report from the Vancouver City Planning 
Commission. 
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4 . High-rise Development in Apartment Zones . 

The Committee considered a report of the City Manager dated 
March 4, 1976 (copy circulated) in which the Director of Planning 
reports on the desirability of rezoning RM-3 and RM-2 apartment 

zoned areas in order to control future high-rise development . It 
is proposed to rezone certain RM-3 areas to RM-3A to alter the 
outright permitted height of all buildings from 120 ft. to 35 ft. 
with the Director of Planning having the discretion to permit a 
relaxation to 4 ft. The RM-2 District Schedule permits apartments 
up to 100 ft. in height. It is proposed to amend the schedule to 
reduce the permitted height to 3 5 ft. with the Director of Planning 
having the discretion to relax to 4 ft. 

The Director of Planning made the following corrections to 
the list of areas to be re-zoned from RM-3 to RM-3A: 

(f) Cambie Street to read Cambie Street (both sides from 
19th Avenue to 24th Avenue) . 

Add (k) Kerrisdale 

- S.E. corner 41st and Maple 

- E. Boulevard between 4 2nd and 4 3rd Avenues 

- E. Boulevard between 4 8th and 4 9th Avenues 

Add (1) Fairview Slopes 

- North side of 10th Avenue between Laurel and Willow 

- South side of 10th Avenue between Heather and Ash 
Streets . 


After discussion, the Committee 
RECOMMENDED 

A. THAT the Director of Planning be instructed to make 
application to rezone the following RM-3 areas, 
indicated on Appendix I of the report of the City 
Manager dated March 4, 197 6 to RM-3A, and submit 
the application to Public Hearing, after a report has 
been received from the Vancouver City Planning 
Commission: 

(a) Mount Pleasant 

(b) Marpole 

(c) Strathcona 

(d) Oak Street 

(e) Heather Park 

(f) Cambie Street (both sides from 19th to 24th Avenues) 

(g) Little Mountain (33rd and Main) 

(h) Nanaimo/Grandview 

(i) 21st and Eraser 
(j) Pender/ Renfrew 

(k) Kerrisdale - S.E. Corner of 41st and Maple 

- East Boulevard between 4 2nd and 4 3rd Avenues 

- East Boulevard between 48th and 49th Avenues 
(1) Fairview Slopes - North side of 10th Avenue between 

Laurel and Willow 

- South side of 10th Avenue between Heather 
and Ash Streets. 
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B. THAT the Director of Planning be instructed to: 

(a) Report to Council for further direction on any 

future high-rise development proposals in the 
Britannia Slopes and Woodland Drive RM-3 apart- 
ment areas , and 

(b) Inform such applicants by letter of the procedure 

outlined in (a) . 

C. THAT the Director of Planning be instructed to make 
application to amend Section 1 (B) of the RM-2 
Schedule by deleting all words after "Height" and 
substituting the following: 

On any site the heights of a building shall 
not exceed 35 feet. The Director of Planning 
may, in his discretion, permit an increase 
in the height of a building to a height not 
exceeding 40 feet, 
and submit the application to Public Hearing, after a report 
has been received from the Vancouver City Planning 
Commission . 

D. THAT the Director of Planning hold public information 
meetings in the Mount Pleasant and Marpole areas, and 

FURTHER THAT chere be no public meetings in the RM-2 
and the other RM-3 areas listed in recommendation A; but 
that normal notification procedures when dealing with 
small area rezonings be carried out. 


The Meeting adjourned at approximately 5.30 p.m. 

FOR COUNCIL ACTiON SEE PA6E{S) 
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STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


March 18, 1976 


A meeting of the Standing Committee of Council on Planning and 
Development was held in the No. 2 Committee Room, Third Floor, City 
Hall, on Thursday, March 18, 1976 at approximately 3.3 5 p.m. 


PRESENT; 


ABSENT : 
CLERK: 


Alderman Bowers , Chairman 
Alderman Bird 
Alderman Cowie 
Alderman Kennedy 

Alderman Harcourt 

M. L. Cross 


CONSIDERATION 

1. Kitsilano Area Planning and Neighbourhood Improvement 

Programme; Continuation of Office and Citizen Involvement . 

The Committee had before it a report of the City Manager 
dated March 4, 1976 submitting a report of the Director of Planning 
of the same date for Consideration (copies of the report circulated.) 

Mr. R. Youngberg, Associate Director, Area Planning, indicated 
that the Neighbourhood Improvement Programme and the Local Area 
Planning Programme in Kitsilano have operated as separate but 
interconnected programmes, with separate budgets. Council has 
approved $45,000 for the administration costs of implementing 
N.I.P. for the period ending December 31, 197 6. No funds have been 
set aside for implementation of Local Area Planning. 

He advised that it was desirable to keep the site office open. 
It would be staffed by a Planning Assistant and Clerk Stenographer 
with the Planner returning to City Hall after March to take on 
other duties as well as Kitsilano. Neighbourhood Improvement 
Programmes are being implemented, and a RRAP promoter, hired 
through a L.I. P. grant /works out of the site office. 

The Committee considered the following recommendations con- 
tained in the Manager's Report dated March 4, 1976: 


Property and Insurance be instructed to find suitable office space of approximately 
800 square feet, preferably along 4th Avenue, to cost approximately $450/nionth. 
The cost will be sharable under NIP. 

The Personnel Services Department be instructed to review the classification and 
* of the existing Planning Assistant III position in Kitsilano, in the light 
° V. A n ^"^ responsibilities for the implementation stage of N.I.P. 

and L.A.P. , this review to be conducted in conjunction with the Planning Department. 

The Committee consider extending the existing Clerk Steno II position in Kitsilano 
to December 31, 1976, to be cost-shared with NIP funds. 

The revised terms of reference of the Kitsilano Planning Committee =as 
attached, be endorsed. 
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DELEGATIONS. ETC. (cont'd ) 

Grant: Neighbourhood Services Association (cont'd ) 

(d) That the City make a payment of 50% i.e. $28,898.00 

immediately to Neighbourhood Services Association for 
Community Development Services and withhold payment 
of the balance until after the Provincial share is 
determined in September. 

Source of Funds - Director of Finance 

The Director of Finance reports that the City's share of 
this program will require a provision of $26,398 from 
Contingency Reserve prior to any Provincial Government 
sharing. ($28,898 less $2,500 authorized as the City's 
share of an advance by City Council on July 14th) . The 
provision from Contingency Reserve will be reduced by the 
amount of Provincial Government sharing when this is known. 

Further, the Director of Finance advises that the Contingency 
Reserve Fund, after providing for the above and allowing 
for known items yet to be dealt with by City Council, will 
be depleted except for a small balance of approximately 
$2,000. Any subsequent amounts approved by City Council 
in excess of this balance will be provided by an appro- 
priation from Revenue Surplus' - Prior Years pending the 
final Revenue and Expenditure results at year end." 

The Board of Administration recommends this report be 
adopted, including the Director of Finance's report on the source 
of funds. 

Earlier in the proceedings a representative of the Association 
appeared in support of the Board of Administration report. 

MOVED by Aid. Wilson, 

THAT the aforementioned recommendations submitted by the 
Director of Social Planning/Community Development and Board of 
Administration be adopted. 

- CARRIED BY THE 
REQUIRED MAJORITY 

(at the conclusion of the hearing of delegations 
on the foregoing matters, the Council observed 
a short recess) 


BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

F. Illegal Suite: 

Mrs. D. Raappana 

Under date of August 28, 1970, the Committee of Officials 
considered the request of Mrs. D. Raappana, 1190 Matthews Avenue, 
with respect of retention of an illegal suite, the matter being 
considered on a hardship basis. The report sets out the action 
taken to date in this whole matter. 

A further report from the Director of Permits and Licenses 
under date of September 1, 1970, reads as follows: 


cent 'd . 


Part Report to Council 
Standing Coramittee of Council 
on Planning and Development 
March 18, 1976. 


Clause No. 1 Continued. 


The budget as outlined in Appendix "F", totalling $45,000 is recommended for 
approval. This breaks down into $17,125 for continuation of the Local Area 
Planning Program for Kitsilano from April 1, 1976 to December 31, 1976 (in 
addition, $15,201 is being requested for LAP for the period January 1, 1976 to 
March 31, 1976, in the Planning Department revenue budget, for a total LAP cost 
for 1976 of $32,326). The balance of the $45,000 being $27,875, is requested as 
the NIP implementation budget for the period April 1, 1976 to December 31, 1976 
and comes from the original proposed allocation of $45,000 for NIP implementation. 
The balance will presumably be required in 1977. 

If Council rejects the LAP continuation, then the level of staffing 
and office will use up all the NIP proposed implementation budget ' 
of $45,000 in the year 1976. If LAP is rejected, the Director of 
Planning should report again on some modification of NIP implement- 
ation so that the funds will be sufficient." 


A lengthy discussion followed as to whether local area planning 
would be continued in Kitsilano. 


A tie vote resulted and the following motion is submitted to 
Council for CONSIDERATION: 

THAT the Planning office in Kitsilano be closed as of 
March 31, 1976 and the Director of Planning be requested 
to itemize the unfinished work in priority order and 
how it can be accomplished from the Planning Department 
offices in City Hall. 


(Aldermen Bowers and Cowie wished to be recorded as opposed) . 


DELEGATION REQUESTS THIS DAY: Ms. Jane Rittenhouse) Members of the 

Mr. Nick Zapantis ) Kitsilano Citizen' 

Planning Committee 
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REPORT TO COUNCIL 


SPECIAL COmiTTEE RE: 


U.N. CONFERENCE 


March 18, 1976 


TO: Vancouver City Council 
CLASSIFICATION: RECOMIffiNDATION 

1. Division of Costs Related to the Habitat Conference 

On March 18, 1976, the Special Committee of Council Re: 
U.N. Conference considered a memorandum dated March 4, 1976, from 
Dr. Hugh Keenleyside, Associate Commissioner General for Habitat, 
proposing a division of costs for policing and provision of 
accommodation relating to the Habitat Conference. 

The proposal resulted from discussions between City staff 
and Habitat officials as a result of the following action taken 
by Council on January 27, 1976, after discussing Police budget 
requirements : 

"Under date of January 20, 1976, Vancouver Police Board 
submitted the following extract from the Minutes of its 
meeting, dated January 15, 1976, respecting the 1976 
Habitat Conference Policing Costs. 

"The Chief Constable submitted a report on the estimated 
cost of providing policing for the 1976 Habitat Conference. 
He said it was estimated that the total cost above the 
normal police budget would be $338,000. It was understood 
that the Federal Government would pay up to $300,000 of the 
total amount with the remaining $38,000 to be paid by the 
City. 

The Chief recommended that the Board approve the report 
and forward it to City Council for consideration and 
discussion with the appropriate Federal Officials in order 
to arrive at a firm agreement as to cost sharing. 


Attached to the letter was a report from the Chief Constable 
showing details of the budget figures. 


THAT this Council approve the police budget at an estimated 
total cost of $550,000, of which $338,000 is additional to the 
normal police budget, as described in the letter from the Vancouver 
Police Board dated January 20, 1976, subject to the following: 

a) All additional police costs arising out of the 
Habitat Conference, over and above the normal 
expenditure for the policing of the City, be 
paid by the Federal Government which, in the 
total police budget of $550,000 for the minimum 
policing costs for the Conference, is estimated 
at $338,000. 

b) The Federal Government pay for all policing costs 
in excess of the above minimum budget. 

c) The Federal Government to assume all public 


MOVED : 

THAT the recommendation of the Chief Constable be approved. 


CARRIED. 


II 


MOVED : 



Cont'd . . 
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MOVED: 

THAT the Council appoint the City Manager to execute an 
agreement between the Federal Government and the City in regard 
to the foregoing budget arragnements . 

- CARRIED UNANIMOUSLY 

MOVED : 

THAT the Director of Social Planning be instructed to 
negotiate with the Federal Government and/or its agencies on the 
housing needs arising out of the Habitat Conference, and that the 
City take the position that the Federal Government must assume 
all housing costs resulting therefrom. 

- CARRIED UNANIMOUSLY" 


The proposal submitted by Dr. Keenleyside for the Committee's 
consideration in respect to policing was as follows: 

"1. POLICING 

The Canadian Government is prepared to provide 
up to $300,000 to meet the extra costs of policing which 
may result from the security measures required as a re- 
sult of the Conference being held in Vancouver. 

The Canadian Government is also prepared to 
pay any costs in excess of $33 8,0 00 which may result from 
the provision of security measures related to the holding 
of the Conference in Vancouver. 

These undertakings by the Canadian Government 
are based on the assumption that the City will meet the 
difference between $300,000 and $338,000, this 
being the sum estimated by the City Police as being re- 
quired in the case of the arrival in Vancouver of a dis- 
tinguished visitor representing a government of a major 
country, such as, for example, India." 

Following discussion, it was 
RECOMMENDED, 

A. THAT in the event Habitat policing costs exceed 
$300,000, the City agree to pay an amount up to 
$38,000 on the understanding that any expenses for 
policing up to $300,000 and beyond $338,000 will be 
borne by the Federal Government. 

B. THAT any public liability costs incurred will be 
assumed by the Federal Government. 


2. PROVISION OF ACCOMMODATION 

Dr. Keenleyside ' s memorandum also contained a proposal with 
respect to the provision of accommodation as follows: 

" If the City will provide the services of 
Mr. Douglas Purdy, Senior Social Planner, together with 
the assistance of certain other members of the municipal 
staff to direct and assist in the organization of plans 
for the accommodation of non-official visitors and will 
provide a site suitable for the establishment of a 
Referral Centre, the Canadian Government, with the 
assistance of the Government of British Columbia as may 
be arranged, will cover the other costs associated with 
this responsibility. The total cost is presently estima- 
ted at about $175,000, much of which (perhaps as much as 
two-thirds) will, however, be recoverable from vehicle park- 
ing and hostel fees. 

cont'd. . . . 
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As part of this agreement the Canadian Habitat 
Secretariat will also use its influence to support the 
City's application to the Office of the Secretary of State 
for an additional $16,000 to be used in connection with the 
summer student help programme which is related to the 
Habitat Festival. This amount would raise the Federal par- 
ticipation in the Festival costs to $169,000." 

The Committee considered a Manager's Report, dated March 16, 
1976, in which the Director of Social Planning reported as follows: 

"On January 27th, 1976, Vancouver City Council approved the following resolution: 

"THAT the Director of Social Planning be instructed to negotiate 
with the Federal Government and/or its Agencies on the housing 
needs arising out of the Habitat Conference, and that the City 
take the position that the Federal Government must assume all 
housing costs resulting therefrom". 

This action resulted from Council's concern that while provision for acconnnodation 
was being made for some 3,800 pre-registered participants in the Habitat Forum 
alternate Conference being held on the Jericho site from May 27th to June 11, 1976, 
no provision was made either by ACSOH (local sponsors of Habitat Forvim) or by the 
Federal Habitat Secretariat to acconmodate an indeterminate number of visitors 
to Habitat Forum who would not be pre-registered. The number of such visitors 
has been estimated by ACSOH officials and others to range between 15,000 and 70,000. 

The Director of Social Planning called upon Federal and Provincial officials; 
School Board and Park Board representatives; City staff; community organizations; 
and individuals to assist in the preparation of a Housing Program to accommodate 
these visitors to Vancouver next summer. 


A policy group, composed of Dr. Hugh Keenleyside, Associate Commissioner General 

and Mr. Paul Manning of the Canadian Habitat Secretariat, Mr. Jim Mclntyre of ACSOH 

and the Director of Social Planning, was established to expedite the planning process 

within their respective organizations. They agreed that Mr. Doug Purdy, Senior Social 

Planner, would act as principal planner and Housing Program Coordinator. 

Mr. Purdy has been assisted by staff from City Departments and other participating 

bodies. There has been splendid cooperation from everyone involved. 

The City of Vancouver is contributing Social Planning staff leadership, as well 
as professional and technical assistance from Construction and Maintenance, > 
Engineering, Finance, Health and Permits and Licenses. The assistance of City staff 
is essential to the production of a successful Housing Program. 

Our goal for this Housing Program is the provision of 5,000 beds in private homes 
and temporary hostel facilities and 500 parking spaces for recreation vehicles and 
campers. If the home recruitment program is successful, the program will have the 
capacity to accommodate an estimated total of 7,000 visitors per day. 
There are no plans to establish a site on which to accommodate visitors in tents. 
However, homeowners will be asked if they wish to provide their backyard for a tent 
or their driveway for a camper. 

On February 20th, the Housing Program Summary and Budget of $175,628 (since revised 
to $177,338) were presented to Mr. James McNeill, Commissioner-General, 
Dr. Hugh Keenleyside, Mr. Paul Manning of the Habitat Secretariat and Mr. Jim Mclntyre 
of ACSOH. 

The proposed City share is $10,000 for rental of a Referral and Information Centre 
site and certain related costs for improvement of these premises. It does not include 
staffing or equipment costs. The Federal Habitat Secretariat has approved as 
its share of these costs, the difference between the City's $10,000 and the total 
budget which is estimated at $177,338. Fees will be charged for accommodation in 
hostels, parking and recreation vehicle sites. Revenue from these sources, 
liberally estimated at $99,600, will help offset costs. Revenues will accrue 
to the Federal Habitat Secretariat and the City proportionally ^° their respective 
expenditures. 


Cont'd 
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The Habitat Housing Budget will be administered by the City Finance 
Department in the same manner as the City's Festival Habitat budget. 
The Habitat Secretariat will advance funds to the City as follows: 

March 24, 1976 - $100,000 
May 1, 1976 40,000 
May 26, 1976 Balance as required. 

Budget administration to be worked out between the Director of Finance 
and Mr. Jean Falardeau of Habitat Secretariat. 

Details of the Housing Program and Budget are attached to this report. 
The recommendations which follow are agreed to by Dr. Hugh Keenleyside 
and Jim Mclntyre of ACSOHS." 

The Director of Social Planning addressed the Committee and 
advised the Referral and Information Centre would be located at 
3396 West Broadway - a site carefully selected principally for 
its parking potential of 20-30 vehicles and proximity to Forum 
activities at Jericho, U.B.C., and public transportation. 

Revenues from fees charged for accommodation and parking would 
accrue to the Federal Habitat Secretariat and the City in proportion 
to their respective expenditures; i.e. 95% to the Secretariat and 
5% to the City. 

Mr. J. Mclntyre, for ACSOH, expressed the organization's 
appreciation of the leadership demonstrated by the City through its 
various Departments, but particularly the Social Planning Director 
and staff. 

Following discussion it was 
RECOMMENDED that Council 

A. Approve and co-sponsor, with the Canadian Habitat Secretariat 
and ACSOH, the Habitat Forum Housing Program and Budget described 
in this report and its attachments; 

B. Approve the continued leadership roles of the Director of Social 
Planning and the Senior Social Planner in coordinating the implementation 
and operation of this Housing Program; 

C. Approve the continued professional and technical assistance and 
involvement of staff from other City departments, as may be required 
by the Director of Social Planning, in order to implement this Housing 
Program; 

D. Approve City funds, not to exceed $10,000 from Contingency 
Reserve, to cover rental of the Referral and Information 
Centre Site ($4,000) from March 15th to June 30th, 1976 
and certain leasehold improvements to be carried out under 
the supervision of Art Langley, A/Director, Construr:t-.i on 
and Maintenance Division. 

E. Further, all expenditures to be approved iointlv bv thp 
Director of Social Planning and the Director of Finance. 


fOR COUNCIL ACTION SEE PAGE(S) ..^ 
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CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 


A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, April 6, 1976, in the Council Chamber, 
commencing at 2:00 p.m. 

PRESENT ; Mayor Phillips 

Aldermen Bird, Bowers, Cowie , Harcourt, 
Kennedy, Marzari, Sweeney and 
Volrich 

ABSENT: Alderman Boyce 
Alderman Rankin 

CLERK TO THE COUNCIL: D.H. Little 


PRAYER 

The proceedings in the Council Chamber were opened with 
prayer . 


ACKNOWLEDGEMENT 

The Mayor acknowledged the presence in the Council Chamber 
of students from the Urban Geography Class at Vancouver Technical 
School, under the direction of their instructor. Miss Cathy 
Johnston. 

Council was reminded that today was the City of Vancouver's 
90th Birthday. 

Alderman Bird informed Council that the City's first Fire 
Chief had served from 1886 to January 1st, 1930. 


'IN CAMERA' MEETING 

The Council was advised that there were matters to be 
considered 'In Camera' later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Marzari, 
SECONDED by Aid. Bowers, 

THAT the Minutes of the Regular Council Meeting of March 23, 
1976, with the exception of the 'In Camera' portion be adopted 
after amending the text on page 6 regarding bus stops on 54th 
Avenue and Tyne Street by deleting the reference to Mr. Davidowicz 
speaking against the recommendation of the City Engineer and 
inserting in lieu thereof, the fact that he was requesting the 
matter be referred to the Official Traffic Commission. 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Bowers, 

THAT this Council resolve itself into Committee of the VThole, 
Mayor Phillips in the Chair. 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S REPORTS AND DELEGATIONS 

A. MANAGER'S GENERAL REPORT 
APRIL 2,1976 


Building & Planning Matters 
(April 2 , 1976) 


Rezoning Application - 645 
West Broadway (Clause 8) 

Mr. T. Manrell of the Vanc-ouver Neurological Centre and 
Mr. D. Jenkins, Wm. Graham Consultants, addressed the Council 
with respect to the rezoning application for 645 West Broadway, 
which subject is contained in a Manager's report. Building and 
Planning matters dated April 2, 1976. 


The delegation filed a brief summarizing their main arguments 
for the rezoning application and requesting that it be sent to a 
Public Hearing. 

The Director of Planning also addressed Council with respect 
to the density and design and spoke against the rezoning request, for 
reasons stated in the report. 

MOVED by Aid. Cowie, 

THAT the recommendation of the City Manager as contained in 
this Clause be approved. 

- CARRIED 


(Aldermen Bird and Sweeney opposed) 


C0J4MUNICATI0NS OR PETITIONS 


1. Rental Association of Canada 

1976 Convention - Grant Request 


Council noted a letter from the Rental Association of 
Canada dated March 23, 1976, requesting a grant in support 
of its annual convention. 


MOVED by Aid. Bowers, 

THAT the letter from the Rental Association of Canada be 
received and no further action be taken. 

- CARRIED UNANIMOUSLY 


2. Enforcement of Fire By-law 
Outside the Core Area 


The Council noted a letter from the Rental Housing Council 
of B.C. requesting to appear as a delegation before Council to 
speak on the subject of Alderman Volrich's motion proposing 
suspension of enforcement on apartment buildings. Delegation 
requests were also received from the following: 

Vancouver Tenants' Council 
Downtown Eastside Residents' Association 
Renters United for Secure Housing (RUSH) 
Grandview Tenants' Association. 


Reference was also made to a memo circulated by Alderman 
Rankin in which he asked that Alderman Volrich's motion be deferred 
until further information is obtained. 


AMENDED 
EE PAGE-fe^t". 


MOVED by Aid. Harcourt, 

THAT the subject matter, including Alderman Volrich's motioTT 
and the hearing of delegations, be deferred to the Council 
meeting on May 11, 1976, at which time additional reports will be 
received from the Housing and Environment Committee and the 
Provincial Fire Marshal. _ CARRIED UNANIMOUSLY 

cent ' d. . 
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Enforcement of Fire By-law 
Outside the Core Area (cont'd) 

On a question raised, Alderman Harcourt advised that the same 
enforcement regulations would apply as was the case in Phase 1 & 2 
in the core area. 

Alderman Harcourt requested that the Mayor write to the 
Provincial Government asking if it intends making any amendments 
to the Fire Marshals Act. The Mayor so agreed. 


3. Hardship Appeal - 

2765 East 46th Avenue 


Council noted a letter from Mr. John Motiuk, a Solicitor 
representing Mr. and Mrs. S. Khan, requesting to appear as a 
delegation with respect to his clients' hardship application. 

MOVED by Aid. Harcourt, 

THAT the foregoing delegation be granted. 

- CARRIED UNANIMOUSLY 


4. Commercials on Cable Television 


In a letter dated March 22, 1976, the Corporation of Delta 
forwarded a copy of a letter to the Canadian Radio and Television 
Commission in which it had expressed their opposition to the 
proposal by the Commission to require that Cable Television 
operators replace advertising originating in the United States. 
The Corporation of Delta had requested that the letter be brought 
to Council's attention for whatever action may be appropriate. 

MOVED by Aid. Volrich, 

THAT the letter from the Corporation of Delta be received 
and no further action be taken. 

- CARRIED UNANIMOUSLY 


5. Canadian Institute of Chartered 
Accountants 1976 Conference - 
Grant Request 


Under date of March 22, 1976, the Canadian Institute of 
Chartered Accountants has requested that Council consider granting 
$2,000 to help defray the costs of a bus tour during the 
organization's conference this year. 

MOVED by Aid. Bowers, 

THAT the foregoing letter be received and no further action 
be taken. 

- CARRIED UNANIMOUSLY 


6. Dinner in Honour of Japanese 
National Rugby Team - Grant 
Request 


The Vancouver Rugby Football Union in a letter dated March 18, 
1976, has requested that the City approve a donation towards the 
cost of a dinner when the Japanese National Rugby Team will be 
playing a Vancouver Representative side at Swangaard Stadium on 
May 5, 19 76. 

MOVED by Aid. Bowers, 

THAT the letter from the Vancouver Rugby Football Union be 
received and no further action taken. 


- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIONS (cont'd) 

7. Request that City Host Civic Dinner 
or Luncheon at Convention of Society 
of Canadian Cine Amateurs 


In a letter dated March 9, 1976, the Vancouver Movie Club 
is requesting that the City sponsor a Civic dinner or luncheon 
in connection with the annual convention of the Society of 
Canadian Cine Amateurs which will be held in Vancouver in 1977. 

MOVED by Aid. Bowers, 

THAT the letter from the Vancouver Movie Club be received 
and no further action taken. 

- CARRIED UNANIMOUSLY 

8. Rezoning of Property 
for Co-op Housing 

MOVED by Aid. Bird, 

THAT the request of a citizens delegation from the district 
of East 22nd Avenue and Penticton Street to appear before 
Council concerning the rezoning of property in the area for a 
co-op housing project, be granted. 

- CARRIED UNANIMOUSLY 

CITY MANAGER'S AND OTHER REPORTS (cont'd) 

MANAGER'S GENERAL REPORT 
APRIL 2, 1976 (cont'd) 


Works & Utility Matters 
(April 2, 1976) 


The Council considered this report which contains nine 
Clauses identified as follows: 

Cl. 1: Closure of Skeena Street from 1st Avenue to 

2nd Avenue and 2nd Avenue from Skeena Street 

to the Trans Canada Highway 
Cl. 2: Charles Tupper School, South Side 23rd Avenue 

West of Carolina Street, Block M (Explanatory Plan 5545) 

D.L. 301 

Cl. 3: Spur Track Crossing over Taylor Street North of 

the Georgia Viaduct 
Cl. 4: Flat Rates for Property Owners' Share of Completed 

Local Improvement Projects 
Cl. 5: Water Booster Pump Installation - 1975 Capital Budget 
Cl. 6: Lane Lighting Lane East Commercial - Williams Street 

to Charles Street 
Cl. 7: Local Improvement by "Petition" 
Cl. 8: C.M.H.C. Grants for Waterworks Construction in 

Champlain Heights 
Cl. 9: Local Improvements for Lighting Lanes with 

both Residential and Other Zoning 

The Council took action as follows: 

Clauses 1 to 8 

MOVED by Aid. Volrich, 

THAT the recommendations of the City Manager contained in 
Clauses 1, 2, 3, 4, 5, 6, 7 and 8 be approved. 

- CARRIED UNANIMOUSLY 

Local Improvements for Lighting Lanes 
with both Residential and Other Zoning 
(Clause 9) 


MOVED by Aid. Volrich, 

THAT the recommendation of the City Manager contained in 
this Clause be approved; 
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CITY liANAGER'S AND OTHER REPORTS (cont'd) 

Works & Utility Matters 
(April 2, 1976) (cont'd) 

Local Improvements for Lighting Lanes 
with both Residential and Other Zoning 
(Clause 9) (cont'd) 

FURTHER THAT the following formal procedural steps be 
implemented : 

(a) the ten lanes to be 'thoroughfares' for the 
purposes of Part II of the Local Improvement 
Procedure By-law. (This step gives the 
residential owners their reduced rate) 

(b) undertake the ten Lane Lighting projects, and 

(c) undertake the Lane Lighting project listed in 
the Collector of Taxes' Court of Revision 
Schedule 434 as Item 90. 

- CARRIED 

(Aldermen Bowers, Kennedy and Marzari opposed) 


Building & Planning Matters 
(April 2, 1976) 


The Council considered this report which contains nine 
Clauses identified as follows: 

Cl. 1: Cedar Cottage N.I. P. Appropriation: Tree Planting 

on Commercial Drive from East 15th Avenue to Broadway 
Cl. 2: Neighbourhood Improvement Program: Kitsilano 

Appropriation of Funds 
Cl. 3: Rezoning Application: 636 West 10th Avenue. South 

Side West 10th Avenue between Ash and Heather Streets 
Cl. 4: Standard Oil Company of British Columbia Ltd. - 

Application to Convert to Self-Serve Gasoline Station 

at 29 02 Grandview Highway 
Cl. 5: Illegal Basement Suite: 852 East 63rd Avenue 
Cl. 6: Lease of City Property for the Nanook Day Care Centre 

in China Creek Park 
Cl. 7: Neighbourhood Improvement Program: Kitsilano 

Appropriation of Funds 
Cl. 8: Rezoning Application - 6 45 West Broadway, North Side 

of West Broadway between Ash and Heather Streets 
Cl. 9: 830 Campbell Avenue - Development Permit Application 

No. 72975 Senior Citizens' Housing Development 

The Council took action as follows: 

Clauses 1, 2, 7 and 9 

MOVED by Aid. Bird, 

THAT the recommendations of the City Manager contained in 
Clauses 1, 2, 7 and 9 be approved. 

- CARRIED UNANIMOUSLY 

Rezoning Application - 636 West 10th 
Avenue (S/S West 10th Avenue between 
Ash and Heather Streets (Clause 3) 

MOVED by Aid. Bird, 

THAT the recommendation of the City Manager as contained in 
this Clause be approved, and therefore the application be 
referred to a Public Hearing. 

- CARRIED UNANIMOUSLY 


cont'd. 
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BOARD OF ADMINISTRATION AxND OTHER REPORTS (cont'd ) 

Illegal Suite: 

Mrs, D. Raappana (cont'd) 

'Turther to my report of August 19th, it is now known that 
the electric service to the premises at 1190 Matthews 
Avenue has been shut off. Inspections have resulted in 
the Medical Health Officer ordering Mrs. Raappana to 
cease providing room and board at the above premises. 
He further advises that arrangements have been made to 
have the Department of Veterans* Affairs move eight male 
patients to Shaughnessy Hospital and for the Christian 
Science Church Nursing Services to look after one female. 

The Fire Warden also found that fire hazards existed in 
the building. 

In view of the financial position reported by Mrs. Raappana 
to the Hardship Committee, it appears that she will not 
be able to restore the premises to an acceptable condition. 
The Medical Health Officer concurs with this opinion." 

MOVED by Aid. Linnell, 

THAT the action taken by the Medical Health Officer, as 
referred to in the report of the Director of Permits and Licenses 
and set out above, be approved. 

- CARRIED 

G. Additional 1970 Capital Item: 
P.N.E. Pacific Coliseum 

The Board of Administration, under date of August 28, 1970, 
reported as follows: 

"The Director of Finance has submitted the following report. 

'Each year the P.N.E. Capital Budget is submitted to Council 
for consideration and approval. On June 9, 1970 Council 
approved the 1970 P.N.E. Capital Budget of $355,675 
as submitted in the Board of Administration report dated 
May 22, 1970. On August 25, 1970 Council approved a further 
item of $38, 500* 

The General Manager has submitted, by letter to His Worship 
the Mayor and Members of Council a request for a supplemen- 
tary item for the 1970 budget. The letter is as follows: 

"We submit herewith our application for a capital 
improvement for additional press facilities in the 
Pacific Coliseum to cost $47,000. This increase in 
press facilities is necessary to bring the Coliseum 
standards up to the minimum required for national 
hockey league arenas. We are asking this approval 
be granted as soon as possible in order to get this 
work done in time for the National Hockey League's 
opening game on October 9th. We must get approval 
at the Tuesday, September 1st, meeting of City 
Council. The funds for this additional press facility 
will be taken from our reserve for capital improvements."' 

Your Board therefore submits the matter to Council for 
consideration. 

MOVED by Aid. Adams, 

THAT the application of the P.N.E. for this capital 
improvement be approved. 

- CARRIED 
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CITY flANAGER'S AND OTHER REPORTS (cont'd) 

Building & Planning Matters 
(April 2, 197G) (cont'd) 

Ajjplication to Convert to Self-Serve 
Gasoline Station at 2903 Grandview 
Highway (Standard Oil Co.) (Clause 4) 

MOVED by Aid. Bowers, 

THAT the application by Standard Oil Company of B.C. Limited 
to convert its gasoline station at 29 02 Grandview Highway to 
self-serve in lieu of the existing self-serve station at 4102 
Fraser Street, be approved. 

- Lost 

(Aldermen Bird, Harcourt, Kennedy, Marzari, Sweeney 
and the Mayor opposed) 

MOVED by Aid. Marzari, 

THAT this matter be deferred. 

- LOST 

(Aldermen Bird, Bowers, Cowie , Harcourt, Sweeney, 
Volrich and the Mayor opposed) 

The motion to defer having lost, the motion by Alderman 
Bowers was put and LOST. 

No further action was taken. 

Council was advised that Standard Oil Company wish to appear 
as a delegation if the application was to be turned down, and the 
Mayor directed that this request be granted, although the Company 
be advised that Council does not look with favour on the 
application. 

Illegal Basement Suite - 

852 East 63rd Avenue (Clause 5) 

MOVED by Aid. Harcourt, 

THAT the recommendation of the Medical Health Officer 
as contained in this Clause be approved, and therefore, the 
application be refused. 

- CARRIED UNANIMOUSLY 

Lease of City Property for Nanook 
Day Care Centre in China Creek 
Park (Clause 6) 


MOVED by Aid. Marzari, 

THAT the Nanook Day Care Centre site be deleted from the 
main agreement for the time being, and the matter of the lease 
of City property for this day care centre be deferred for one 
month pending a report from the Park Board with respect to 
leasing arrangements, landscaping agreement, etc., in 
consultation with the day care centre and the Vancouver 
Resources Board as necessary. 

- CARRIED UNANIMOUSLY 

Rezoning Application - 645 West Broadway 
N/S of West Broadway between Ash and 
Heather Streets (Clause 8) 


For Council action on this Clause, see page 2. 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 
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Finance Matters 
(April 2, 1976) 

The Council considered this report which contains six 
Clauses identified as follows: 


CI. 
CI. 
CI. 


CI. 
CI. 
CI. 


Investment Matters (Various Funds) January 19 76 
Tender Awards 

Lot 1, Block 2, N/Wl/4 Section 24 T.H.S.L., 

Plan 15707 Situated: S/E Corner of Venables & 

Renfrew Streets. Residences for Senior Citizens 

False Creek Development - Area 6 - Easement Requirements 

19 76 Basic Capital Budgets - Sewers and Water Works 

A. Restrictive Covenant Block 110, District Lot 541, 
Plan 15271 Known as 1300 Block Burrard Street 

B. Delegation Authority to Execute Restrictive Covenants 


The Council took action as follows: 
Clauses 1, 2, 3, 4 and 6 


MOVED by Aid. Bird, 

THAT the recommendations of the City Manager contained in 
Clauses 1, 3, 4 and 6 be approved and Clause 2 be received for 
information. 

- CARRIED UNANIMOUSLY 

1976 Basic Capital Budgets - Sewers 
and Water Works (Clause 5) 


The City Engineer requested certain deletions to the Project 
Detail report which is referred to in this Clause and was circulated 
to Council. The deletions therefore would amend the waterworks 
amount from $3,269,000 to $2,589,000. 

MOVED by Aid. Bird, 

THAT the recommendation of the City Manager contained in this 
Clause be approved after amendment as requested by the City Engineer 
and referred to above. 

- CARRIED UNANIMOUSLY 

Property Matters 
(April 2, 1976) 

The Council considered this report which contains four 
Clauses identified as follows: 


Cl. 1: City Lot B etc. and Provincial Government 

Lot D.L. 5317 Situated West of Burrard Street - 
South of Beach Avenue 

Cl. 2: Sale of Properties 

Cl. 3: Acquisition - 1432 Rupert Street 

Cl. 4: Lease - Lots 21 to 24, Block 203, D.L. 526-1505 
West 3rd Avenue 


The Council took action as follows: 


Clauses 1 to 4 


MOVED by Aid. Volrich, 

THAT the recommendations of the City Manager contained in 
Clauses 1, 2, 3 and 4 be approved. 

- CARRIED UNANIMOUSLY 


B. Langara Peripheral Fitness 
Circuit - Additional Funds 

MOVED by Aid. Harcourt, 

THAT the request of the Board of Parks and Recreation for additional 
City funds amounting to $30,400.00 with respect to the Langara 
Peripheral Fitness Circuit project, be approved and the funds be 
provided from the 19 76 Supplementary Capital Budget. 
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CITY JiANAGER'S AND OTHER REPORTS (cont'd) 


I. Report of Standing Committee 
on Finance and Administration 
March 18, 1976 


The Council considered this report which contains five 
Clauses identified as follows: 

CI. 1: Property Endowment Fund - Transfer of Property 

CI. 2: Greater Vancouver Convention and Visitor's Bureau - 

19 76 Grant Request 
CI. 3: University Women's Club - 1976 Grant Request 
CI. 4: Physical Asset Insurance 
CI. 5: 1976 Civic Cultural Grants 

The Council took action as follows: 

Property Endowment Fund - Transfer 
of Property (Clause 1) 

MOVED by Aid. Volrich, 

THAT the recommendations of the Committee contained in this 
Clause be approved. 

(Amended) 

MOVED by Aid. Marzari in amendment, 

THAT the recommendations of the Committee contained in this 
Clause be approved after amending part of recommendation F to 
read as follows: 

"F. That Council approve the following procedure and 
that the Property Endowment Fund Board be given 
responsibility for establishing conditions under 
which land is held, such conditions to be 
approved by Council : " 

- CARRIED 

(Alderman Volrich opposed) 

The amendment having carried, the motion as amended was 
put and CARRIED UNANIMOUSLY. 

Greater Vancouver Convention and 
Visitors' Bureau - 1976 Grant 
Request (Clause 2) 

MOVED by Aid. Volrich, 

THAT the recommendation of the Committee contained in this 
Clause be approved. 

- CARRIED BY THE REQUIRED 
MAJORITY 

(Alderman Marzari opposed) 

University Women's Club - 1976 
Grant Request (Clause 3) 

MOVED by Aid. Volrich, 

THAT the recommendation of the Committee contained in this 
Clause be approved. 

- CARRIED BY THE REQUIRED 
MAJORITY 

(Alderman Bowers opposed) 

Clauses 4 and 5 

MOVED by Aid. Volrich, 

THAT the recommendation of the Committee contained in Clause 
4 be approved and Clause 5 be received for information. 


- CARRIED UNANIMOUSLY 


CI. 

1: 

CI. 

2: 

CI. 

3 : 

CI. 

4: 

CI. 

5: 

CI. 

6 : 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 


II. Report of Standing Committee 
on Community Services 
March 18, 1976 

The Council considered this report which contains six 
Clauses identified as follows: 

Oktoberfest - Liquor Permit Application 
Ratification of Dispersal of Surplus Furniture 
Immigrant Services Centre 
Detoxification Centre 

Discrimination Against Children and Families 
with Children 

Red Door Rental Aid - Accommodation 

The Council took action as follows: 

Clauses 1 to 4 

MOVED by Aid. Marzari, 

THAT the recommendations of the Committee contained in 
Clauses 1 and 3 be approved and Clauses 2 and 4 be received 
for information. 

- CARRIED UNANIMOUSLY 

Discrimination Against Children 

and Families with Children (Clause 5) 

MOVED by Aid. Marzari, 

THAT resolution A of the Committee contained in this Clause 
be received for information and resolution B be approved. 

- CARRIED UNANIMOUSLY 

Red Door Rental Aid - 
Accommodation (Clause 6) 

MOVED by Aid. Marzari, 

THAT this Clause be received for information. 

- CARRIED UNANIMOUSLY 

The Council was advised that the Provincial Government 
has decided not to continue funding the type of services provided 
by organizations such as the Red Door Rental Aid and it was 

MOVED by Aid. Bowers, 

THAT this Council urge the Provincial Government to 
reconsider its decision to discontinue grants with respect 
to housing registry and relocation services. 

- CARRIED UNANIMOUSLY 


The Council recessed at approximately 3:50 p.m. and following 
an 'In Camera' meeting in Committee Room No. 3, reconvened in open 
session in the Council Chamber at 5:35 p.m., with the same members 
present with the exception of Aldermen Boyce, Rankin and Sweeney. 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 


CI. 

1: 

CI. 

2 : 

CI. 

3 : 

CI. 

4 : 

CI. 

5 : 

CI. 

6 : 


III. Report of Standing Committee 
on Planning and Development 
March 18, 1976 

The Council considered this report which contains six 
Clauses identified as follows: 

Detailed Design Guidelines Parking Areas - 
Temporary or Accessory. Downtown District 
Central Waterfront Advisory Committee 
Mount Pleasant Neighbourhood Improvement Program: 
Site Office and Budget 
Grandview-Woodland Area Planning 
City-owned Site Bounded by Great Northern Way, 
Carolina Street, 5th Avenue and Eraser Street 
City-owned Properties Bounded by Heatley, Hawks 
and Malkin Avenues 

The Council took action as follows: 

In considering this report. Alderman Harcourt advised that 
he was absent from the meeting of the Committee on Civic Business 
and requested that this be recorded. It was so agreed. 

Clauses 1, 2, 3, 4 and 6 

MOVED by Aid. Bowers, 

THAT the recommendations of the Committee contained in 
Clauses 1, 3, 4 and 6 be approved and Clause 2 be received 
for information. 

- CARRIED UNANIMOUSLY 

City-owned Site Bounded by Great 
Northern Way, Carolina Street, 
5th Avenue and Eraser (Clause 5) 

MOVED by Aid. Bowers, 

THAT the recommendations of the Committee contained in this 
Clause be approved after amendment to recommendation A to read 
as follows: 

"A. That City staff, in consultation with local residents 
develop a modest density family housing scheme 
incorporating the existing or alternative playground 
facility for the city-owned lands bounded by Great 
Northern Way, 5th Avenue, Carolina Street and Eraser 
Street, and report back on specific proposals for 
either market or assisted forms of housing . " 


(Underlining denotes 
amendment) 


- CARRIED UNANIMOUSLY 


IV. Report of Standing Committee 
on Planning and Development, 
March 25, 1976 


Proposed Lane Closure - D.P.A. #72224 
'Marketplace' - 1000 Block Robson 
(Clause 1) 


MOVED by Aid. Bowers, 

THAT this Clause be received for information. 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 


V. Report of Standing Committee 
on Housing and Environment 
March 25, 1976 


The Council considered this report which contains three 
Clauses identified as follows: 


CI. 1: Upgrading of Hotels: Fire By-law 

CI. 2: Criteria and Guidelines for Family Housing 

CI. 3: What Should be Considered as Compact Housing 


The Council took action as follows: 


Clauses 1 and 3 


MOVED by Aid. Harcourt, 

THAT the recommendations of the Committee contained in Clause 
1 be approved and Clause 3 be received for information. 


- CARRIED UNANIMOUSLY 


Criteria and Guidelines for 
Family Housing (Clause 2) 


MOVED by Aid. Harcourt, 

THAT the recommendations of the Committee contained in this 
Clause be approved after substituting the City Manager for the 
Director of Planning where it is shown in recommendations A and B. 


- CARRIED UNANIMOUSLY 


VI. Report of Standing Committee 
on Finance and Administration 
March 25, 1976 


The Council considered this report which contains five 
Clauses identified as follows: 


CI. 1: 1976 Civic Cultural Grants 

Cl. 2: Capital Grant Request from Y.M.C.A. 

for Langara Property 
Cl. 3: Langara LIP Application for Peripheral Fitness 

Circuit 

Cl. 4: Park Board Revenue Budget 

Cl. 5: Artist's Gallery Grant Request 


The Council took action as follows: 


1976 Civic Cultural Grants 
(Clause 1) 


MOVED by Aid. Volrich, 

THAT consideration of this Clause be deferred until the next 
meeting of Council. 

- CARRIED UNANIMOUSLY 


Clauses 2, 3, 4 and 5 


MOVED by Aid. Volrich, 

THAT the recommendations of the Committee contained in 
Clauses 2 and 4 be approved and Clauses 3 and 5 be received 
for information. 


- CARRIED UNANIMOUSLY 


Regular Council, April 6, 1976 

CITY MANAGER'S AND OTHER REPORTS (cont'd) 


VII. Report of Standing Conunittee 
on Planning and Development 
March 25, 1976 


The Council considered this report which contains two 
Clauses identified as follows: 

CI. 1: Report of the Central Waterfront Advisory 

Committee 
CI. 2: Sites for Mini-Motorcycles 

The Council took action as follows: 

Clauses 1 and 2 

MOVED by Aid. Bowers, 

THAT the recommendations of the Committee contained in 
Clauses 1 and 2 be approved. 

- CARRIED UNANIMOUSLY 


VIII. Report of Standing Committee 
on Community Services 
March 25, 1976 


The Council considered this report which contains four 
Clauses identified as follows: 

CI. 1: The Faces, 795 Seymour Street 
Cl. 2: Juveniles in The Dance Machine Cabaret 
CI. 3: 616 Robson Street - License Application 
Cl. 4: Information Centres - Request for 
Financial Assistance 

The Council took action as follows: 
Clauses 1 to 4 

MOVED by Aid. Marzari, 

THAT Clauses 1, 2 and 4 be received for information and the 
recommendation of the Committee contained in Clause 3 be approved. 

- CARRIED UNANIMOUSLY 

IX. Report of Standing Committee 
on Planning and Development, 
April 1, 1976 


Cedar Cottage N.I. P. Appropriation - 
Grandview Community Centre (Clause 1) 

MOVED by Aid. Bowers, 

THAT the recommendation of the Committee contained in this 
Clause be approved. 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Bird, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bird, 
SECONDED by Aid. Bowers, 

THAT the report of the Committee of the Whole be adopted. 


- CARRIED UNANIMOUSLY 
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BY-LAWS 

1. BY-LAW TO AMEND BY-LAW NO. 357 5, 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW (289 3 West 41st Avenue) 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Bird, 

THAT the By-law be introduced and read a first time. 

- CARRIED 


The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Bird, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED 

(Alderman Volrich and the Mayor opposed the By-law) 


2. BY-LAW TO AMEND BY-LAW NO. 35 75, 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW (3584 West 39th and 3583 
West 40th Avenues) 

MOVED by Aid. Bowers, 
SECONDED by Aid. Bird, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Bowers, 
SECONDED by Aid. Bird, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 
(Alderman Harcourt was excused from voting on this By-law) 


3. BY-LAW TO AMEND BY-LAW NO. 35 75, 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW (S/S 2400 Block West 3rd 
Avenue and S/S 2400 and 2500 
Blocks West 4th Avenue) 


MOVED by Aid. Bird, 
SECONDED by Aid. Bowers, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 


cont'd. 
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BY-LAWS (cont'd) 

BY-LAW TO AMEND BY-LAW NO. 3 575, BEING 
THE ZONING AND DEVELOPMENT BY-LAW (S/S 
2400 Block West 3rd Avenue and S/S 2400 
and 2500 Blocks West 4th Avenue) (cont'd) 

MOVED by Aid. Bird, 
SECONDED by Aid. Bowers, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

(Alderman Harcourt was excused from voting on this By-law) 


MOTIONS 

A. Closing, Stopping Up and Conveying 
(Lane North of 16th Avenue, West 
of Carolina) 


MOVED by Aid. Volrich, 
SECONDED by Aid. Bird, 
THAT WHEREAS 

(1) The City of Vancouver is the owner of all the streets and 
lanes lying within the limits of the City of Vancouver; 

(2) The City has title to that portion of Lot "A", included 
in Explanatory Plan 12800, Block 100, District Lot 301, 
Plant 187, which said portion has been established for 
lane purposes; 

(3) The said portion of said Lot "A" is no longer required 
for lane purposes and is now surplus to the City's 
highway requirements; 

(4) On January 13th, 1976, Council authorized the sale of 
the surplus portion of said Lot "A" lying to the North 
of abutting Lot 7, Plan 187, said Block 100; 

THEREFORE BE IT RESOLVED THAT all that portion of that part 
of Lot "A", included in Explanatory Plan 12800, Block 100, District 
Lot 301, lying between the northerly productions of the easterly 
and westerly limits of Lot 7, said Block 100 be closed, stopped 
up and conveyed to the owner of said Lot 7. The same are shown 
outlined red on plan prepared by A. Burhoe, B.C.L.S., dated 
December 10th, 1975, and marginally numbered LF 7494, a print 
of which is hereunto annexed; and 

BE IT FURTHER RESOLVED THAT the portion of lane so closed be 
consolidated with the said Lot 7. 

- CARRIED UNANIMOUSLY 


B. Allocation of Land for Lane Purposes 
(960 East 14th Avenue) 


MOVED by Aid. Volrich, 
SECONDED by Aid. Bird, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for lane purposes, the following described lands: 

South 2 feet of Lot 16, of Subdivision "C" , Block 
173, District Lot 264A, Plans 1056 and 1771 

(960 East 14th Avenue); 

cont ' d . . . . 
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MOTIONS (cont'd) 

Allocation of Land for Lane Purposes 
(960 East 14th Avenue ) (cont'd) 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes, and declared to form and constitute portions of 
lane . 

- CARRIED UNANIMOUSLY 


C. Allocation of Land for Lane Purposes 
(251 and 291 North Renfrew Street) 

MOVED by Aid. Volrich, 
SECONDED by Aid. Bird, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for lane purposes, the following described lands: 

South 3 feet of Lot 396, Town of Hastings, 
Plan No. 100 

(251 and 291 North Renfrew Street); 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes, and declared to form and constitute portions of 
lane . 

- CARRIED UNANIMOUSLY 


D. Allocation of Land for Lane Purposes 
(1215 West 7th Avenue) 


MOVED by Aid. Volrich, 
SECONDED by Aid. Bird, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for lane purposes, the following described lands: 

North 10 feet of Lot 12, Block 293, District Lot 
526, Plan No. 590 

(1215 West 7th Avenue) ; 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes, and declared to form and constitute portions of 
lane . 


- CARRIED UNANIMOUSLY 
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COMMITTEE OF THE WIIOLE 

MOVED by Aid. Adams, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Linnell, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOTIONS 

1, Establishment of Land for Highway Purposes 
(S/S West 3rd Avenue between Burrard and 

Cypress Streets) 

MOVED by Aid. Wilson, 
SECONDED by Aid. Calder, 

THAT WHEREAS the City of Vancouver is the registered owner of 
the land hereinafter described; 

AND WHEREAS it is deemed expedient and in the public 
interest to establish the hereinafter described lands for highway 
purposes ; 

BE IT RESOLVED THAT 

The southerly two (2) feet of each of Lots six (6) to 
nine (9) inclusive. Block Two Hundred and Thirty-Seven 
(237), District Lot Five Hundred and Twenty-six (526), 
Group 1, New Westminster District, Plan No. 590, 

be and the same is hereby established for highway purposes 
and declared to form and constitute portions of highways. 

- CARRIED 

2, City Services Outside of 
Regular Business Hours 

At the Council meeting on August 25th, Alderman Hardwick 
gave Notice of the following Motion, seconded this day by 
Alderman Calder: 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Calder, 

THAT WHEREAS some City services must be maintained outside 
of regular business hours, such as health and pollution 
inspections, medical services, etc.; 

BE IT RESOLVED that the Board of Administration report on 
the possibility of negotiating with the Unions to permit 
necessary services to be available outside of regular hours. 

WITHDRAWN 

After due consideration Alderman Hardwick requested, and 
obtained Council permission, to withdraw this motion. 
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ENQUIRIES AND OTHER MATTERS 

Alderman Kennedy - enquired if the lease had been signed 

Harbour Park re the Harbour Park property. The 

Mayor advised that the agreement had 
not yet been signed as the Director 
of Planning was examining the 
development permit which had just 
been recently received. Upon 
enquiry, the Mayor advised that 
no legal date had been set by which 
the lease must be signed. 


The Council adjourned at approximately 6:05 p.m. 

***** 


The foregoing are Minutes of the Regular Council Meeting 
of April 6, 1976, adopted after amendment on April 13, 
1976. 
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Manager's Report, April 2, 1976 


(WORKS - 1) 


WORKS AND UTILITY MATTERS 
CITY ENGINEER'S REPORT 


RECOMMENDATIONS : 


1. Closure of Skeena Street from 1st Avenue to 2nd Avenue and 2nd Avenue 
from Skeena Street to the Trans Canada Highway 

The City Engineer reports as follows: 

"On May 6, 1975 Council approved the use of the approximately 1.8 acre 
site situated at 2nd Avenue and Skeena Street as Park. In order to assemble this 
site, it is necessary that Skeena Street from 1st Avenue to 2nd Avenue and 2nd 
Avenue from Skeena Street to the Trans Canada Highway be closed. These two 
portions of street are surplus to the City's highway requirements. The tri- 
angular portion of Block 105, at the northeasterly corner of 2nd Avenue and Skeena 
Street will be included in the park site. The Provincial Government has agreed 
to lease this portion of Block 105 to the City for park purposes. 


I RECOMMEND that Skeena Street from 1st Avenue to 2nd Avenue and 2nd Avenue 
from Skeena Street to the Trans Canada Highway, the same as shown outlined red 
on the attached sketch, be closed, stopped up and placed in the care and custody 
of the Park Board for the duration of the lease from the Provincial Government 
of the triangular portion of Block 105. Upon the termination of the lease of the 
portion of Block 105 these closed portions of Skeena Street and 2nd Avenue will 
again become part of the City's highway system." 

The City Manager RECOMMENDS that the foregoing be approved. 

2. Charles Tupper School, South Side 23rd Avenue west of Carolina Street, 
Block M (Explanatory Plan 5545) D.L. 301 

The City Engineer reports as follows: 

"In the consolidation of the Charles Tupper School site, St. George Street 
was closed between 23rd and 24th Avenue with the City retaining a 40-foot public 
utility easement over portion of the closed street to accommodate existing 
utilities. The agreement stated in part that no buildings were to be erected 
on any portion of the right-of-way. 

The School Board wishes to erect a dust catcher to take care of sawdust 
from their wood working area. The only effective location for this equipment 
would be on the easterly side of the building adjacent to former St. George 
Street. This building would encroach slightly onto the public utility easement. 

I RECOMMEND that the agreement between the School Board and the City be 
amended whereby permission is granted to the School Board for the building 
encroaching onto the public utility easement, provided the amount of encroachment 
is satisfactory to the City Engineer." 

The City Manager RECOMMENDS that the foregoing be approved. 

3. Spur Track Crossing over Taylor Street North of the Georgia Viaduct 
The City Engineer reports as follows: 

"The B.C. Hydro Railway has applied to cross Taylor Street with interchange 
tracks to serve the Company's CarraU Street Distribution Centre. This crossing 
will replace an existing one and the applicant has agreed to pay all costs. 


I RECOMMEND that: 


(a) The application be approved subject to conditions set out in a railway 
crossing agreement satisfactory to the Director of Legal Services. 

( b) Your Engineer be authorized to sign the application (to the Railway 
Transport Committee) on behalf of the City, after: 

(i) the plan has been amended to his satisfaction; 

(ii) the B.C. Hydro Railway has executed the said Railway Crossing 
Agreement . 


Cont'd . . . 
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Clause 3 Cont'd 

(c) The Agreement be executed by the Mayor and the City Clerk and the Seal 
of the City affixed thereto." 

The City Manager RECOMMENDS that the foregoing be approved. 

4. Flat Rates for property owners' share of completed Local Improvement 
Projects 

The City Engineer reports as follows: 

"Clause 51B of the Local Improvement Procedure By-law provides that, 
by resolution, Council may establish a flat rate per foot frontage with respect 
to any two or more projects of a like nature, based on the average cost per 
foot frontage of such projects as estimated by Council. 

For the Local Improvement Projects completed in 1975, flat rates have 
been derived from contract costs and the costs of work done by City forces, 
together with an allowance for interest over the construction period and other 
general charges. 

These flat rates have been developed in accordance with the provisions 
of the Vancouver charter and the Local Improvement Procedure By-law and are 
within, or do not exceed by more than the allowable 10%, the estimated rates 
approved by Council in the respective Second Step reports for each Court of 
Revision. 

The rates are shown on the List of Projects Completed in 1975, on file 
in the City Clerk's Office. 

I RECOMMEND that the flat rates shovm on the above mentioned list of 
completed projects be approved." 

The City Manager RECOMflENDS that the foregoing be approved. 

5. Water Booster Pump Installation - 1975 Capital Budget 
The City Engineer reports as follows: 

"During periods of heavy draws in Delta's Ladner Trunk watermain supplying 
the City's Burns Bog Landfill Site, insufficient pressure is available for 
fighting fires that break out in the refuse. To provide adequate fire pro- 
tection at the landfill, installation of a booster pump in the landfill's water 
system is required to overcome the pressure loss in the extended water system 
tp the new area of fill. 

The estimated cost of this work is $20,000. 

I RECOMMEND that this work be approved and that $20,000 be appropriated 
from the 1975 Water Works Capital Account 128/7905, 'Uncompleted Design - 
Unallocated'." 

The City Manager RECOMMENDS that the foregoing be approved. 


6. Lane Lighting Lane East Commercial - Williams Street to 
Charles Street 

"On February 27, 1976, Mr. G. Fera of Fera Heating and Air Conditioning Ltd. 
wrote to the Mayor and City Council requesting that the project for the installa- 
tion of lane lighting in the lane east of Commercial Drive from Venables Street to 
Grant Street (Schedule No. 39 - Local Improvement Court of Revision No. 434, 
October 23, 1975) be installed as soon as possible. This project is one of the 
ten which involves both commercially and residentially zoned properties on which 
City Council requested a by-law amendment to change the cost sharing basis. 
Mr. Fera was contacted by telephone and given an explanation that the project was 
delayed and had to be resubmitted to a Court of Revision on the new cost sharing 
basis. 

In response to a similar request last year. Council approved the installa- 
tion of two lights in advance of the local improventent project, on the condition 
that the applicant deposit a sum equal to the estimated cost of the lights. Vftien 
the project was approved the money was refunded and the costs were included as 
part of the project costs. ^ n-i-"/^ 
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Mr. Fera has deposited $A00 which Is the estimated cost of the lights. So 
that the two lights may be Installed now and the costs made part of the costs of 
the anticipated project, the following action of Cotmcll is required. 

I RECOMMEND that Council authorize the installation of two lights in the 
lane east of Commercial Drive between Williams Street and Chafies St. and 
designate the cost of them to be part of the cost of the anticipated local 
Improvement project." 

The City Manager RECOMMENDS that the above report of the City Engineer be 
approved. 

7 . Local Improvements by "Petition" 

The City Manager submits the followlog reports of the City Engineer 
and Director of Finance t 

" Pirst Step, (city Engineer's report) 


Petitions for 

- Pavements & Curbs, Local Residential 

- Pavements & Curbs, Higher Zones 

- Lane Pavements, Higher Zoned 

- Lane Pavements, Residential Standard 

- P.C. Concrete SidewaUcs 

- P.O. Concrete Sidewalks on School 
Collector Streets 

- Speed Deterrent Bumps (in lanes) 


sufficiently signed by affected property owners have been forwarded to me by 
the City Clerk. As required by the Local Improvement Procedure By-Law, I have 
to advise that it is feasible and desirable to undertake the projects as 
Local Improvements. 


The projects are shown on the attached schedule dated March 26, 1976. 


Pimds for the City's share of these improvements is subject to approval 
by Council of the 1976 Streets Capital Budget." 


In accordance with the provisions of the Local Improvement Procedure 
By-Law, I am submitting the City Engineer's report dated March 2!6, 1976. 

The estimated total cost of these improvements ia $2,727,277 suad the 
City's share of the cost is $1,634,504. 

I have to report that the necessary financial arrangements can be made 
to carry out this work, subject to approval by Council of the 1976 Streets 
Capital Budget." 

The City Manager has decided that it is desirable to undertake the 
projects referred to and RECOMMENDS thati 


(a) The reports of the City Engineer and the Director of 
Pinance be adopted together with the details of the 
Second Step Report on file In the City Clerk's office. 

(b) The City-owned parcels shown on the list attached to 
the detailed Second Step Report for the Local Improve- 
ment projects be declared assessable. 

(c) The following streets be designated as School Collector 
Streets for the purposes of Part I of the Local Improve- 
ment Procedure By-Lawi 


Second Step. (Director of Finance report) 


Ontario St., 39th Ave. - Lane S. of 39th Ave. 
Penticton St., Turner St. - Greorgla St. 
Rupert St., 43xd Ave. - 45th Are. 
54th Ave., Vivian St. - Dawson St. 


Cont 
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(d) That the projects by petition listed an the attached 
schedule dated Maj^oh 26, 1976 be brought before a 
Covrt of ReTlBion at 7*30 p.m, on Thcorsday, May 13t 1976, 


8. C.M.H.C. Grants for Waterworks Construction in Champlain 
Heights ' 

The City Engineer reports as follows: 

"Central Mortgage and Housing Corporation announced on February 4, 1976, 
that the Municipal Infrastructure Progam has been expanded to include water 
supply projects. Under this program either a loan forgiveness or grant is 
available for water supply projects which opens up land for residential 
development. A similar grant in the amount of $120,000 was approved by C.M.H.C. 
for the City's storm sewers construction for Phase I. 

As stated in our previous report on the storm sewer construction, the 
rates C.M.H.C. offers are higher than those the City is able to obtain 
(10-3/4% vs 10-1/4%) so a grant rather than loan forgiveness is desirable. 
The estimated grants for Phase I and II total $157,000. 

I RECOMMEND that approval be given for the City Engineer to submit 
applications to Central Mortgage and Housing Corporation for forgiveness 
grants for Champlain Heights Phase I and II watermain construction." 

The City Manager RECOMMENDS the above report of the City Engineer be 
approved. 


9. Local Improvements for Lighting Lanes with Both Residential 
and Other Zoning 

The City Engineer reports as follows: 

"On 23 October, 1975, Council dealt with a number of local improvement projects, 
including 64 for Lane Lighting. Of these, 10 were in lanes where some of the abut- 
ting properties are commercial and some residential. One of the residential owners 
on one of these lanes appeared, appealing against being assessed for the lighting 
of the lane. Council deferred decision on these coimnercial/residential lanes pend- 
ing a staff report. 

On November 25, 1975, Council considered that staff report and resolved that 
where the property abutting a Lane Lighting project includes both: 

(a) Properties zoned for residential (one and two family) use, and 

(b) Properties zoned for multiple dwelling, business or industrial uses, 

the share which would otherwise fall on the residential properties should be added 
to the share borne by the others. 

Council instructed the Director of Legal Services to prepare an amendment 
to the Local Improvement Procedure By-law to implement this decision. This has 
been done and the amending By-law will be before Council later this day. 

Prior to November 25, 1975, the basis for cost sharing was as follows: 

1. The commercial property owner's rate amounted to 100% of the average cost per 
foot of abutting property (estimated 90<? per foot of assessable abutting 
property) . 

2. The residential property owner's rate amounted to 50% of the average cost per 
foot because only 50% of lights would be required to light a residential lane 
(estimated 45(? per foot of assessable abutting property) . 

3. City's share amounted to the average cost per foot of abutting property for all 
exempt property (such as schools, parks etc.) and non-assessable property (such 
as flankage relief and allowance for irregularly shaped property) plus 50% of 
the average cost per foot of abutting property for all assessable residential 
property for the additional lighting in excess of the lighting needed for a 
residential lane. 
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The basis of cost sharing approved on November 25, 1975 is as follows: 

1. The commercial property owner's rate amoimts to 100% of the average cost per 
foot of abutting property plus a rate sufficient to recover the residential 
property owner's share from assessable footage of commercial property. This 
rate will vary on each project because the ratio of assessable residential 
property and assessable commercial property is different on each project. 
For the ten projects from the October 1975 Court of Revision the revised 
commercial rate ranges from $1.00 to $1.35 per foot. 

2. The residential property owner's share is eliminated. 

3. The City's share was unchanged. 

Note all the rates are the single cash payment rate not the annual (10 year 
term) rates . 

DISCUSSION 

Council has approved a revised cost sharing formula but before the by-law 
implementing that change is passed, some additional discussion and another alter- 
native is submitted for Council's consideration. 

As noted above, there were a total of 64 lane lighting projects for last year. 
The total projects for one year are considered together to ensure that all properties 
in the appropriate zoning category are charged the same cost (900 per abutting foot 
for commercial and 45c per abutting foot for single and two family residential for the 
above projects). With Council's decision on November 25, 1975, the commercial property 
in 10 of the 64 projects will have their rates increased as much as 50% because they 
will be absorbing the residential share. These commercial property owners will be 

j made aware of this increase for the first time when new notices are sent out after 
the above amending by-law is passed. There may be no objections, but if there are, 

j they will not be heard until after the by-law has been amended and the projects have 

I been re-advanced on the new cost sharing basis. 

j The following alteimative which has not been discussed previously, is offered 

j for Coimcil's consideration. In the cost sharing formulae for other types of improve- 
ments, the share which would otherwise fall on exempt properties and the relief given 
I to flanking and oddly shaped lots are borne by the City-at-large. This is done so 
j that the charge to any owner depends only on the size and zoning of his property, not 
on what other properties may be in the project with his. In the circumstances, if 
Council feels the residential owners would not be benefited by the lighting of such 
lanes, they may wish to consider having the cost of this exemption borne by the City- 
at-large. In the 10 projects under review in this report the additional cost to the 
City would be about $2,275. On the number of projects we hope to do over the next 
five years, the additional cost to the City would total perhaps $40,000. 

In reconsidering the above 10 projects it is difficult to conclude that the 
residential property owners obtain no benefit at all from the lane lighting. The 
lighting in the lane would provide some degree of benefit with respect to safety, 
convenience and crime deterrent. If this is no benefit at all then, as and when in 
the future, residential lanes are to be lighted either by City initiative or by 
request of the home owners, there would appear to be a basic argument that because 
there is no benefit, all the lighting should be at City expense. 

The foregoing discussion and alternative is set out to allow Coimcil to review 
this matter before dealing with the amending by-law which will be before Council 
later this day. 

i ALTERNATIVES 

The alternatives are: 

A. Exempt the residential owners and transfer their share to the multiple- 
dwelling; commercial and industrial owners, (the 25 November decision). 
Advance new projects on the Initiative Principle for the 10 lanes. 

B. Exempt the residential owners but have their share borne by the City- 
at-large. (further alternative described in this report). 


Cont » d . . 
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C. Have residential owners pay a residential rate approximately on»-half of 
the multiple-dwelling commercial and industrial rata (ravart to tha 
cost sharing basis prior to 25 November). 

The formal procedural steps to implement each of these are set out in an 
attachment to this report." 

The City Manager RECOMMENDS Council revert to Alternative C. 


FOR COUNCIL ACTION SEE PAG£(S)..55|.:£ 
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BUILDING & PLANNING MATTERS 

RECOMMENDATION 

1. Cedar Cottage N.I. P. Appropriation: Tree Planting on 
Commercial Drive from East 15th Avenue to Broadway > 

The Director of Planning reports as follows: 


"One of the priorities of the Cedar Cottage Neighbourhood Improve- 
ment Program is to improve the appearance and living environment 
of the area. In this regard it has been proposed to plant trees 
on Commercial Drive from East 15th Avenue to Broadway. Parks 
Board and Engineering Department staff have estimated the cost 
at $10,000.00. C.M.H.C. has approved this proposal with the 
funds being provided from the Recreation Account. 


The Director of Planning recommends : 


That Council approve the appropriation of $10,000.00 from the 
Recreation Account of the Cedar Cottage Neighbourhood Improvement 
Program for tree planting on Commercial Drive from East 15th 
Avenue to Broadway. Cost would be shared as follows: 

C.M.H.C. - $5,000 
Province - $2,500 
City - $2,500" 

The City Manager RECOMMENDS that the recommendation of the Director 
of Planning be approved. 

2, Neighbourhood Improvement Program: 
Kitsilano Appropriation of Funds 

The Director of Planning reports as follows: 

"On February 18, 1975, the Kitsilano Citizens Planning Committee and City 
staff from the Kitsilano Planning Office received an application from the 
ST. James Day Care Centre for a grant from the Neighbourhood Improvement 
Program budget for Kitsilano. 

ST. James Daycare Centre opened in Novanber of 1970 and is housed in a 
basement room of St. James United Church. It is a non-profit centre 
operated by a volunteer church-community-parent board. It presently serves 
27 three to five year old children from the Kitsilano area. Due to limits 
on funding and rising costs, the centre has not been able to carry on with 
the replacement and upkeep of equipment needed for the proper and 
efficient operation of the centre. Therefore the St. James Day Care Centre 
requested NIP funds to purchase the equipnent needed. (Attached as Appendix 
A). The total estimated cost for this equipment is $2,384.00 (Appendix B) 

St. James Daycare does not have a lease with the church. However, the 
St. James Church has given its assurances that the Daycare can continue 
to use the facilities for "as long as possible". (Appendix C) 

The Kitsilano Planning Committee and the Local Area Planner have reviewed 
this proposal and recommended approval. Central Mortgage and Housing 
Corporation has also been informed and concurred with this request." 

It is therefore RECOMMENDED that: 


"City Council approve the expenditure of up to $2,384 (two thousand, three 
hundred and eighty four dollars) from the Kitsilano Neighbourhood Improvement 
Program budget (social facilities category) for the purpose of purchasing 
equipment for the St. James Daycare Centre. ($596 City, $596 Province, 
$1,192 Federal)." 

The City Manager REC0W1ENDS that the report of the Director of Planning be 
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RECOMMENDATION 

3. Rezoning Application: 636 West 10th Avenue. South Side 
West 10th Ave, between Ash and Heather Streets. 


The Director of Planning reports as follows: 

"An application has been received by the Director of Planning 
from Mr. Donald Thomson on behalf of the Cancer Control Agency 
of British Columbia whereby Lot 7, Block 379, DL526 be rezoned 
from (RM-3) Multiple Dwelling District to (CD-I) Comprehensive 
Development District for the purpose of: 

'making the zoning uniform for the property of the Cancer 
Control Agency of British Columbia. The lot referred to 
was excluded from the original (CD-I) designation because, 
at the time of approval in June I969, it was privately 
owned. It has since been acquired by the B.C. Cancer 
Institute of which the Cancer Control Agency is a 
successor body and the (RM-3) zoning designation is now 
inappropriate. ' 

HISTORY 

At a Public Hearing held on June 26, I969 Council considered an 
application received from the Vancouver General Hospital, British 
Columbia Cancer Institute, New Children's Hospital, Provincial 
Health Buildings, including Willow Chest Clinic, Canadian Arthritis 
and Rheumatism Society to rezone the area generally bounded by 10th 
Avenue and the lane north of 10th Avenue on the north, on the east 
by Heather and Ash Streets, on the south by 12th and I3th Avenues 
and the lane south of l3th Avenue and on the west by Oak, Laurel 
and Willow Streets (See Appendix A) from (RT-2) Two-Family Dwelling 
District and (RM-3) Multiple Dwelling District to (CD-l) Comprehensive 
Development District for the purpose of developing hospital and 
customarily ancillary uses. 

SITE DESCRIPTION 

The site. Lot 7, is located on the south side of West 10th Avenue 
between Ash and Heather Streets. The site has a frontage of 50 feet 
and a depth of 125 feet for a total site area of 6,250 square feet 
and is zoned (RM-3) Multiple Dwelling District. Lot 7 is presently 
undeveloped, however, a development permit was approved on July 28, 
1975 for a public parking area ancillary to the development at 2656 
Heather Street which consists of four portable office units to be 
used in conjunction with the B.C. Cancer Institute. 

Lots 6, 8 and A of 9 and 10 are zoned (CD-l) Comprehensive Development 
District and are presently undeveloped. A development permit applic- 
ation for parking areas on Lots 6, 8 and A of 9 and 10 was approved by 
the Director of Planning on February I8, 1976 subject to acquiring 
approval for vehicular crossings to the site and approval of land- 
scaping. Lot B of 9 and 10, 2615 Ash Street, is zoned (RM-3) Multiple 
Dwelling District and is developed with a 2^-storey plus basement 
multiple conversion dwelling containing a total of three dwelling 
units and three housekeeping units. The property is 62 feet by 100 
feet for a total site area of 6,200 square feet. 


5" 
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The land to the north is zoned (C-3A) Commercial District and is 
developed commercially. The lands to the east are zoned (RT-2) Two- 
Family Dwelling District and are developed with the King Edward Annex, 
the Provincial Government Building and a parking lot. The lands to 
the west and south of the site are zoned (CD-1) Comprehensive Develop- 
ment District for Hospital and ancillary uses and are developed with a 
parking lot and the Banfield Pavilion to the south and the B.C. Cancer 
Institute to the west. 

ANALYSIS 

Both Lot 7 and Lot B of 9 and 10 were not rezoned in June I969 from 
(RM-3) Multiple Dwelling District to (CD-1) Comprehensive Development 
District as they were both privately owned and the owners made a 
presentation to Council at the Public Hearing asking that their lots 
be excluded from the proposed rezoning. Lot 7 has now been acquired 
by the applicant. 

Miss Groconda Andruss, the owner of the multiple conversion dwelling 
at 2615 Ash Street (Lot B of 9 and 10), was asked by the Planning 
Department whether or not she would want her property to be included 
in the application to rezone to (CD-l) Comprehensive Development 
District. She stated that she does not want her property rezoned 
from (RM-3) Multiple Dwelling District to (CD-I) Comprehensive 
Development District as she has lived there since 1936 and has no 
intention of selling her property or moving. In view of Miss Andruss' 
request, the Director of Planning is of the opinion that Lot B of 9 and 
10, Block 379, D.L. 526 not be rezoned at this time to (CD-1) Compre- 
hensive Development District but remain zoned as a Multiple Dwelling 
District . 

The Director of Planning recommends that the application to rezone 
Lot 7, Block 379, D.L. 526 to (CD-I) Comprehensive Development District 
be approved for Hospital and customarily ancillary uses, subject to the 
same conditions of development as for the Vancouver General Hospital 
approved by Council on June 26, I969. 

The Vancouver City Planning Commission when considering the applic- 
ation at its meeting on January 1 , 1976 concurred with the recommend- 
ation of the Director of Planning. 

RECOMMENDATION ; That the application be referred to a Public 
Hearing. 


The City Manager RECOMMENDS that the foregoing recoiranendation 
of the Director of Planning be approved. 


Regular Council, September 1, 1970 . . . 

MOTIONS (cont'd) 
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3. Organization: 

Pacific Coast Ports 

Alderman Linnell submitted the following Notice of Motion 
at the Council meeting on August 25, 1970: 

MOVED by Aid. Linnell, 

THAT WHEREAS the Minister of Transport has presented a con- 
cept for port organization in Canada; 

AND WHEREAS said re-organization appears to provide less 
autonomy and more centralized control from Ottawa of major 
commercial ports of the country; 

AND WHEREAS there are several port jurisdictions in the 
Greater Vancouver area and there is no machinery proposed for 
coordination of port development for these and other Pacific 
Coast commercial harbours; 

BE IT RESOLVED THAT the City Council endorse the efforts 
of the Port of Vancouver Development Committee to obtain from 
the Minister of Transport a more appropriate form of organization 
for the Pacific Coast ports than has hitherto been presented. 

(tabled) 

Alderman Linnell requested the motion be tabled until the 
next meeting. The Council so directed. 


4. Advertising on Vehicles 

At the Council meeting on August 25th, Alderman Broome 
submitted the following Notice of Motion, seconded this day 
by Alderman Linnell. 

MOVED by Aid. Broome, 
SECONDED by Aid. Linnell, 

THAT WHEREAS Section 85 of the Street and Traffic By-law 
states that no person shall place or cause to be placed any 
handbill, dodger, circular, card or other advertising matter 
upon or in any vehicle upon a street without permission of the 
owner or person in charge of such a vehicle; 

AND WHEREAS this section has been totally ineffective in 
curbing this form of litter and street pollution because a 
person must be caught in the act of placing such handbills, etc.; 

THEREFORE BE IT RESOLVED THAT the Corporation Counsel be 
instructed to bring forward for the consideration of Council 
an amendment to the Street and Traffic By-law which will place 
the responsibility for such litter on the company, person or 
organization on whose behalf the advertisement is made and 
against whom penalties can be levied. 

- CARRIED 

ENQUIRIES AND OTHER MATTERS 


Alderman Calder - 
East Entrance to City 
Hall off 12th Avenue 


requested study be given to ways 
and means of preventing east bound 
traffic on 12th Avenue making left 
turns into the City Hall entrance 
on 12th Avenue at the east side. 
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CONSIDERATION 

4. Standard Oil Company of British Columbia Ltd. - Application 
to Convert to Self-Serve Gasoline Station at 2902 Grandview 
Highway. 

The Director of Planning reports as follows: 

"The City Clerk has received a letter from Standard Oil Company of 
British Columbia Ltd. (see Appendix I) requesting that their gasoline 
station at 2902 Grandview Highway at Renfrew Street be permitted to 
convert to self-service in lieu of the existing self-serve gasoline 
station at 4102 Fraser Street at 25th Avenue. 

The Standard Oil Company of British Columbia Ltd. has 17 of the 70 or 
24.3% of their gasoline stations in the City as self-service. It is 
now proposed to terminate the existing self-serve gasoline station at 
4102 Fraser Street at 25th Avenue and transfer the existing licence to 
2902 Grandview Highway at Renfrew. The number of Standard Oil Company 
self-serve gasoline stations would remain unchanged. This exceeds 
the City Council's limitation of 15%. 

If this conversion is allowed, 2902 Grandview Highway at Renfrew Street 
should be added to, and 4102 Fraser Street at 25th Avenue should be 
deleted from the list of permitted self-serve gasoline station locations 
in Schedule B of the Licence By-law controlling self -serve gasoline 
stations. " 

The City Manager submits the foregoing report for the CONSIDERATION of City 
Council . 


5 , Illegal Basement Suite; 852 Easfc, 6 3xjd .Avenue . 


An application has been received from Hazur Singh Sumra under the 
Hardship Policy, requesting that enforcement action be withheld 
with respect to the retention of an illegal basement suite in the 
above building. 


The Director of Permits and Licenses reports as follows: 


"Our Inspection Services report that the basement of the above 
building contains a housekeeping unit consisting of a living 
room and two bedrooms and having the use of a three-piece bathroom, 
a sink and cooking facilities in the open area of the basement. 
This unit is occupied by the applicant and his wife, along with 
seven dependents, ranging from 6 to 19 years of age. The applica- 
tion has been considered by the Hardship Committee where it was 
found that the applicant would appear to qualify as a financial 
hardship. 

The Medical Health Officer advises that the unit is overcrowded 
and potentially detrimental to the health of the occupants. In 
view of the above, the Medical Health Officer therefore recommends 
that the application be refused." 

The City Manager submits the report of the Director of Permits 
and Licenses for CONSIDERATION. 
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CONSIDERATION 

6. Lease of City Property for the Nanook Day Care Centre in 
China Creek Park. 


The Director of Legal Services reports as follows: 

"By way of lease dated April 23, 1974, the City leased to the 
Provincial Government the Nanook Day Care Centre site in China 
Creek Park at 10th Avenue west of Clark Drive (Lot 17 to 20, 
Subdivision "D" , Block 159, District Lot 264A) for a term of 
two years. On November 18, 1975, Council resolved that the 
lease to the Provincial Government of this day care centre site 
together with several other day care centre sites be renewed for 
an additional two years and the legal department was instructed 
by the Property and Insurance Division to prepare the necessary 
lease. Subsequent to the preparation of that lease and the 
forwarding of same trthe Provincial Government, the Park Board 
has indicated that it does not wish the City to become involved 
in the leasing of this Park property to the Provincial Government 
for day care purposes. 

The sentiments of the Board of Parks and Recreation on this matter 
are set out in a letter dated March 11, 1976, to our Law Department 
written by Mr. Larry Foster, the Park Board Director of Planning. 
The substance of Mr. Foster's letter is as follows: 

'...this is to advise that the Park Board at its meeting 
of March 8, 19 76 resolved: 

"That the China Creek Park Day Care Centre be 
withdrawn from the City master lease." 

The Board wishes to execute any further lease negotiations 
directly with the Department of Human Resources where 
public park lands are involved. As such, the City lease 
which includes the subject site will remain in effect 
only until April 22, 1976.' 

You will note that the resolution of the Park Board dated March 8, 
1976, and the earlier resolution of Council dated November 18, 
1975, are in conflict. The Director of Legal Services feels that 
he should refrain from completing the leasing arrangements for 
this day care centre site until such time as Council turns its 
mind to which of the conflicting instructions is to prevail. It 
should be noted that it is a simple matter to delete this day 
care centre site from the agreement now in Victoria for signature 
so that the leasing of all of the other day care centre sites can 
go forward. Then upon Council determining this matter one way or 
the other, the Nanook Day Care Centre site can simply be put back 
into the master lease by way of a simple amendment or remain 
omitted from that lease. This is mentioned in order that Council 
may be aware that delay to further investigate this matter will 
not disrupt the leasing arrangements for the other day care centre 
sites . " 


The City Manager submits this report for. the CONSIDERATION of 
Council . 
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RECOMMENDATION 


7. Neighbourhood Improvement Program: Kitsilano Appropriation of 
Funds. 


The Director of Planning reports as follows: 

! "On February 4, 1976, the Kitsilano Citizens Planning Committee and City staff 
! from the Kitsilano Planning Office received an application from the NIP Daycare 

Sub-Committee for a grant from the Neighbourhood Improvement Program budget for 

Kitsilano (Appendix A). 

I The NIP Daycare Sub-Committee was established early in the NIP program in 
Kitsilano in order to screen applications for NIP funds from individual day- 
cares, to make sure these applications reflected the intent of NIP and 
to keep the Kitsilano Citizens Planning Committee informed of the activities 
and changing requirements of day cares in Kitsilano. This sub-committee 
is comprised of representatives from 21 child care groups in Kitsilano and a 

I liaison person from the Kitsilano Planning Committee (See Appendix A). 

I As this Sub-Committee reviewed applications for NIP funds, it 
! became obvious that there was a strong need for certain specialized 
books which should be available through the child care centres. 
These books would help young parents and prospective parents learn 
how to better care for their children and how to better understand 
and cope with the emotions and problems which arise while caring 
for children. Books are also needed which would help the 
children to better understand themselves and others. The Sub- 
Committee felt the best way to meet this need would be to provide 
a collection of books which would be distributed throughout the 
child care centers with some or all of the books being rotated 
throughout the centers every couple of months or so. 

i Regular library funds do not allow for the funnel ing of funds into special 
categories of books to favour one segment of the community. However, a 
specific need has been identified and it appears that the Neighbourhood 
Improvement Program provides the best means of meeting this need. It has 
been estimated that approximately $4,000 is required to adequately supply 

I the books needed. 

The Kitsilano Branch Library has agreed to be responsible for the 
' purchase, distribution, and maintenance of these books. The Library 
Board approved the Library's co-operation with the final decision on 
book selection resting with Library staff in a manner similar to the policy 
followed with the Association of Professional Engineers, wherein a grant 
is made available to the library for the purchase and maintenance of 
! selected books for the use of the Association and the entire community .' 
(Appendix C). It is intended that the books would be selected by a 
committee representative of concerned groups in the community, with 
I representation from the Branch Library, (as noted in Appendix B). 

There is a great deal of community support for this project. The 
i Kitsilano Planning Committee and the Area Planning Staff reviewed this 
proposal and recommended approval. C.M.H.C. has also been informed and 
have concurred with this proposal. 

It is therefore RECOMMENDED that: 

City Council approve the expenditure of up to $4,000 (four 
thousand dollars) from the Kitsilano Neighbourhood Improvement 
Program budget (social facilities category) for the purpose 
of purchasing books of use and interest to parents and children 
to be distributed throughout child care centers in Kitsilano and 
managed by the Kitsilano Branch Library. The cost breakdown is 

i $1 ,000 City, $1 ,000 Province, $2,000 federal '.' 

I 
i 

The City Manager RECOMMENDS that the recommendation of the" 
Director of Planning be approved. 
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RECOMMENDATION 

8. Rezoning Application - 645 West Broadway, north side of West 
Broadway between Ash and Heather Streets. 

The Director of Planning reports as follows: 

"An application has been received from Mr. Robertson on behalf 
of the Vancouver Neurological Centre requesting an amendment to 
the Zoning and Development By-law No. 3575 whereby Lots 15 & 16 
Blk. 339, DL 526 be rezoned from (C-3A) Commercial District to 
(CD-I) Comprehensive Development District for the purpose oi:: 

'Permitting the construction of a new building for the 
Vancouver Neurological Centre, ' 

SITE DESCRIPTION 

i The site is located on the north side of the 600 Block of West Broadway 
i between Ash and Heather Streets (See Appendix A) and has a frontage of 
I 100 feet and a depth of 115.94 feet for a total site area of 11,594 

square feet. Lot 15 is presently occupied by a one-storey plus basement 
j office building and Lot 16 is presently used as a gravelled parking lot 
by the Vancouver Neurological Centre, The lands surrounding the site 
are zoned (C-3A) Commercial District, To the west are one and two-storey 
retail and office developments and the lands to the east and north are 
developed as gravelled parking lots, 

PROPOSED DEVELOPMENT 

The drawings forming part of the application indicate a five-storey 
tower raised one storey above a one-storey podium to an overall height 
of 108 feet from West Broadway, The five storeys in the tower are 
proposed for offices, the one-storey podium is used for retail stores 
and these are separated by an open plaza, A roof garden is provided 
as well as three levels of underground parking for 84 cars, 

CALCULATIONS (as submitted by the applicant) 

Site Area: 11,594 square feet 

Floor Area: 43>705 square feet 

Floor Space Ratio: 3.74 

Under the (C-3A) Commercial District Schedule the floor space ratio 
outright shall not exceed 1,0 and may be relaxed by the Development 
Permit Board not to exceed 3,0 having due regard to the amount of open 
space, views, plazas, pedestrian needs and interests, the height and 
bulk of the building and its location in relation to the site and 
surrounding streets and buildings, the effect on traffic, its overall 
design, preservation of the character and general amenity desired for 
the Broadway and South Granville areas as contained in the Central 
Broadway Guidelines, 


Manager's Report, April 2, 1976 .... (BUILDING - 8) 


Clause No. 8 Continued . 
HISTORY 


The Director of Planning made an application to establish a new 
district to be known as (C-3A) Commercial District and to rezone the 
area generally bounded by both sides of Broadway between Vine Street 
and Albert Street; both sides of Granville Street from the Bridge 
ramps to West l6th Avenue; and four extensions, North of Broadway, 
generally at Main Street, West side of Cambie Street, West side of 
Granville Street to Burrard Street and the south side of West 8th 
Avenue on November 15, 1974. The site under the current application 
and the immediate surrounding lands were proposed to be rezoned from 
(C-2) Commercial District on West 8th and from (C-3) Commercial 
District on Broadway to (C-3A) Commercial District. A Public Hearing 
was held on March 13, 1975 at which time Council adjourned to allow 
residents and businessmen time to study the implications. 

The adjourned Public Hearing was reconvened on May 27j 1975 and the 
application was approved by Council. The amending By-Law was enacted 
by Council on June 24, 1975. 

Development Permit Application No. 71481 was applied for on September 
15, 1975 to erect the proposed development at a floor space ratio of 
3.74. The Development Permit Application was refused as the proposed 
development did not comply with the floor space ratio provision of the 
(C-3A) Commercial District Schedule. 

On November 21, 1975 Appeal No. 20354 was filed by Ken Falk of William 
Graham Consultants on behalf of the Vancouver Neurological Centre 
requesting the relaxation of Section 1, Subsection H (2) (b) of the 
(C-3A) Commercial District to a floor space ratio of 3 .80. The Appeal 
was disallowed by the Board of Variance on December 3) 1975. 

The rezoning application was then applied for on December 18, 1975 
together with a statement of rationale attached as Appendix B. 

ANALYSIS 


The Urban Design Panel considered the application at its meeting of 
March 18, 1976. 

' The Panel found it difficult to comment on this proposal 
for lack of two major inputs: 

1) A statement from the Central Broadway Study Group as 
to where this proposal meets or conflicts with the 
Central Broadway Guidelines. 

2) More information is needed as to how this proposal and 
the adjoining Romses-Kwan project relate to one another. 

In commenting on the design as shown in the plans and the 
perspective drawing, the Panel is not favourably impressed 
and feels that the massing and proportions appear awkward 
and not complementary to the adjoining proposal immediately 
to the east. 

RECOMMENDATION ; That the above be received as a progress 
report and that the Planning Department be asked for a clear 
statement as to how this proposal meets or conflicts with the 
Central Broadway Guidelines and that the applicant be advised 
of the Panel's comments and criticisms.' 
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(BUILDING - 9) 


The Planning Department has received two development permit applica- 
tions on West Broadway for developments at a floor space ratio 
greater than 3»0. The two are: 795 West Broadway which was refused 
as it exceeded the floor space ratio of 3*0 and; 601 West Broadway 
(Romses-Kwan project immediately east and north of the site) which 
was approved subject to several prior to conditions one of which is 
that the floor space ratio shall not exceed 3.0. 


The proposed development does not conform with the City's objectives 
for Central Broadway as set out in the (C-3A) Commercial District 
Schedule and the Urban Design Guidelines for the Fairview sub-area 
as described below: 

A) Fairview Sub-Area; (3.5) Height Restrictions 

New development in the blocks between 6th and 10th, Heather to 
Cambie should not obstruct views of City Hall from the downtown 
and bridges crossing False Creek. Roof elevations should not 
exceed the city elevation of 250 feet. 

Maximum Height Proposed Urban Design Guidelines 

108 feet (8 storeys) 

B) Shade effect on residential development immediately north of the 
site across the lane (proposed by Romses & Kwan). These resid- 
ential units would be considerably affected by the bulk and height 
and the office tower above the 70 foot limit, particularly as a 
considerable part of the building's bulk is concentrated near to 
the rear property line. 

C) The lack of relationship and continuity of form between this 
development and its neighbours. Roof parapet heights of the 
ground level retail development fronting on Broadway do not 
relate to either the existing London Drugs building to the 
west or to the proposed office/commercial development planned 
immediately to the east. 

The architectural form and facade expression, namely a solid 
concrete shell with punched out window openings, bears little 
relationship to the predominant glass and aluminum curtain wall 
construction of the adjacent development to the east. 

The proposed rezoning, if approved, would create an isolated (CD-I) 
Comprehensive Development District at a higher bulk and floor space 
ratio than permitted under the (C-3A) Commercial District. 

There is no justification for the creation of an isolated (CD-I) 
Comprehensive Development District with a larger floor space ratio 
than permitted by the (C-3A) Commercial District Schedule. 

The Vancouver City Planning Commission when considering the applic- 
ation at its meeting of March 3> 1976 concurred with the recommend- 
ation of the Director of Planning. 

RECOMMENDATION : The application be not approved. 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Director of Planning be approved. 


70 ' ; 6 storey maximum 


DELEGATION THIS DAY: Mr. T. Manrell, Vancouver Neurological Centre. 

Mr. D. Jenkins, William Graham Consultants. 
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RECOriMENDATION 


8 30 Campbell Avenue - Development Permit Application #72975 
Senior Citizens' Housing Development. 


The Director of Planning reports as follows: 

"Development Permit Application #72975 has been filed by Hin-Fong Yip, 
Architect, on behalf of the Vancouver Chinatown Housing Society, to 
construct a 3-storey, 68-dwelling unit Senior Citizens' apartment 
building on this site (City-owned land). 

The site is located on the east side of Campbell Avenue between Union 
Street and Prior Street. 

City Council, on August 15, 1975, approved the sale of this land to 
the Vancouver Chinatown Housing Society, subject to conditions, one of 
which was : 

'That the Society makes the necessary rezoning application and 
obtains rezoning for CD-I to permit senior citizens' housing 
and personal care home, with a maximum floor space ratio of 0.75.' 

The development permit application has now been processed and the develop- 
ment as proposed would comply with the existing RM-3 Multiple Dwelling 
District Schedule. The floor space ratio proposed would be 0.882 
(considerably less than the maximum which could be permitted on this 
site according to the RM-3 District Schedule). It is considered that 
the development as proposed would be suitable in this area and, in order 
to expedite the issuance of this development permit, it could be dealt 
with under the existing zoning without the necessity of first rezoning 
the site to CD-I. 

The Director of Planning, after receiving advice from the Development 
Permit Staff Committee, has approved this Development Permit Application 
for the construction of a senior citizens' apartment building on this 
site containing 68 dwelling units, subject to several conditions, including 
that prior to the issuance of the development permit, it be recommended 
to City Council that Council's previous resolution of August 15, 1975, 
be amended to permit the issuance of this development permit under the 
existing RM-3 District Schedule with a maximum floor space ratio of 0.882 
as proposed, prior to the site being rezoned to CD-I. 

It is recommended that the Council resolution of August 15, 1975 be 
amended to read: 

That Development Permit Application #72975 be issued under 
the existing RM-3 District Schedule with a maximum floor 
space ratio of 0.882, prior to the site being rezoned to 
CD-I. " 


The City Manager RECOMMENDS that the recommendation of the Director of 
Planning be approved. 

FOR C0C?4C!l ACT!G:\' SEE m£{S}^;^£/..: 
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FINANCE MATTERS 

RECOMMENDATION 


(FINANCE - 1) 


1, Investment Matters (Various F\inds) January 1976 

The Director of Finance reports as follows: 

"(a) Security Transactions during the month of January 1976. 
(b) Summary of Securities held by the General and Capital Accounts, 


(a) SECURITY TRANSACTIONS DURING THE MONTH OF JANUARY 1976 


1. GENERAL AND CAPITAL ACCOUNT TRANSACTIONS (PURCHASES) 


Type of Security 


Maturity 
Date 


Maturity 
Value 


Cost 


Chartered Bank Deposit Receipts and Government Notes 


Term Annual 
Days Yield % 


Bank of British Columbia 
Mercantile Bank of Canada 
Banque Canadienne National e 
Royal Bank of Canada 

Bank of Canada 
of Canada 
of Canada 
of Canada 
of Canada 
Bank 


of 


Mercantil e 
Royal Bank 
Royal Bank 
Royal Bank 
Royal Bank 
Canadian Imperial 

Commerce 
Bank of British Columbia 
Provincial Bank of Canada 
Royal Bank of Canada 
Mercantile Bank of Canada 
Mercantile Bank of Canada 
Mercantile Bank of Canada 
Bank of Nova Scotia 
Royal Bank of Canada 
Greater Vancouver Sewerage & 
Drainage District 


Jan 12/76 
Mar 31/76 
Apr 1/76 
Apr 15/76 
Apr 15/76 
May 14/76 
Jun 15/76 
Jul 15/76 
Apr 15/76 

Apr 30/76 
Apr 15/76 
May 14/76 
May 17/76 
May 14/76 
May 14/76 
Jun 15/76 
Jun 15/76 
Jun 15/76 

Feb 20/76 


1,253,157.53 
1,022,356.16 
1,500,000.00 
1,536,698.63 
1,023,695.89 
2,061,328.77 
1,038,728.77 
1,046,372.60 
2,557,020.55 


1,539 
766 
1,000 
1,029 
1,027 
1,027 
1,552 
1,294 
2,586 


,914.38 
,363.56 
,000.00 
,397.26 
,473.97 
,473.97 
,931.51 
,032.53 
,013.70 


1,250,000 

1,000,000, 

1,467,533. 

1,500,000, 

1,000,000, 

2,000,000, 

1,000,000, 

1,000,000, 

2,500,000, 

1,500,000, 
750,000, 
972,024, 
1,000,000, 
1,000,000, 
1,000,000, 
1,500,000, 
1,250,000, 
2,500,000, 


.00 
00 

,40 
,00 
,00 


10 
85 
85 
94 
93 


00 121 

00 152 

00 182 

00 90 

00 105 

00 86 

,00 114 

00 116 

00 109 

00 109 

00 140 

00 139 

00 138 


9, 
9. 
9. 
9. 
9. 
9. 
9. 
9, 
9, 

9. 

9, 
9. 
9, 
9, 
9. 
9. 
9. 
9, 


22 
60 
50 
50 
30 
25 
30 
30 
25 

25 

26 

215 

25 

20 

20 

20 

25 

10 


998,081.69 


992,997.00 21 8.90 


$25,861.041747 $25.182.554.40 


2. SINKING FUND TRANSACTIONS (PURCHASES) 


Type of Security 
Debentures 


Maturity 
Date 


Maturity 
Value 


Price 


Cost 


Term 
Yrs/tnos 


Yield 

% 


ini ary 


City of Van. 
City of Van. 


10.0% 
6.0% 


Dec 16/94 
Jun 15/80 


$50,000.00 
1,000.00 
$51,000.00 


94.75 $47,375.00 19/11 10.65 
88.375 883.75 4/5 9.28 
$48,258.75 


Cont'd • • • 
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Clause #1 continued ; 

3. CEMETERY PERPETUAL CARE FUND (PURCHASES) 

Maturity Maturity Term Yield 

Type of Security Date Value Price Cost Y rs/mos . % 

Debentures 


City of Van. 5.5% Mar 1/77 $1,000.00 96.25 $ 962.50 1/1 9.15 

City of Van. 5.5% Nov 15/79 2,000.00- 88.15 1,763.00 3/11 9.25 

City of Van. 6.0% Jun 15/80 1,000.00 88.375 883.75 4/6 9.30 

$4,000.00 $3,609.25 


(b) SUMMARY OF SECURITIES HELD IN GENERAL & CAPITAL ACCOUNTS ONLY - AS AT 
JANUARY 31, 1976 

Type of Security Par or Maturity Value Cash or Book Value 

Short Term 

Chartered Bank Deposit $49,297,577.37 $48,069.198.60 

Receipts & Government 

Notes 

The City Manager RECOMMENDS that the report of the Director of Finance on 
Investment Matters (Various Funds) for January 1976 be approved. 


INFORMATION 

2. Tender Awards 

"In accordance with Council policy, contracts for the following supplies 
were awarded by the City Manager/authorized City Officials: 

Policemen's and Firemen's Shirts 
Policemen's and Firemen's Oxfords and Boots 
Street Lighting Steel Mast Arms 

Supply and Delivery of Meters for Waterworks Services 
Copies of the Details of these Tender Awards are attached. 

The City Manager submits the foregoing report for Council's INFDRMKnOlir.^ 


RECOMMENDATION 

3. Lot 1, Block 2, N/Wl/4 Section 24 T.H.S.L., Plan 15707 
Situated: S/E Corner of Venables & Renfrew Streets. 
Residences for Senior Citizens 


The Director of Legal Services reports as follows: 

"On December 10, 1974 City Council approved the sale of Lot 1, 
Block 2, N/W 1/4 Section 24 T.H.S.L., Plan 15707, to the 
Provincial Government with the condition that the site be used 
for senior citizens housing. 

On February 20, 1975 the site was sold to the Provincial 
Government and the City registered against the Provincial title 
an option to repurchase the^ property . The option is so framed 


Cont'd • • • 
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Clause #3 continued ; 

that the City agreed to refrain from exercising the option only 
until February 20, 1976 at which time the City could exercise the 
option if construction had not advanced to the point of completing 
the foundation walls. Subsequent to the option to repurchase the 
City also registered against the Provincial title a municipal 
covenant restricting use of the property solely for housing of the 
elderly who qualify for assistance. 

The project is to be built and operated by the B. C. Housing 
Foundation. It was originally contemplated that the Provincial 
Government lease the property to the B. C. Housing Foundation. 
However, the Provincial Government is now going to sell the 
property to the B. C. Housing Foundation. The difficulty arises 
because in the Province selling to the Housing Foundation, the 
City's option and municipal covenant remain registered against the 
property and because the Provincial Government wishes also to 
retain in its favour an option to repurchase to ensxire development 
in much the same way as the City has retained its own option. The 
Provincial Government also wishes to place a similar covenant 
against the property in the same way that the City has to ensure 
that it is used only for housing elderly people. Of course, the 
Provincial option has little value when it is registered sxibsequent 
to the City's option and for this reason, the Provincial Government 
has suggested some modification of the City's rights which would 
little prejudice the City but would much enhance the Provincial 
position. 

The solicitor for the Provincial Government has proposed that the 
City's option be modified so that the City will not exercise same 
unless construction has not commenced as of June 1, 1977 (here it 
should be noted that at the request of the Provincial Government 
and the Housing Foundation City Council on February 10, 1976 has 
already resolved that the City refrain from exercising its option 
until December 31, 1976) . The Province also proposes that the 
existing municipal covenant in favour of the City be discharged 
and replaced with a similar covenant in favour of both the City 
and the Province. The proposed modifications do little other than 
delay exercise of the City's option. However, the Provincial 
Government is also wishing that the City's option be made subject 
to the proposed C.M.H.C. construction financing mortgage. Of 
course, C.M.H.C. would not advance any money unless its mortgage 
is prior to the City's option. 


Accordingly it is recommended thutt 

(1) the City's option to repurchase be amended so that the 
City shall refrain from exercising the option until 
June 1, 1977; 

(2) the existing municipal covenant in favoxir of the City 
be discharged and replaced with a similar covenant in 
favour of the Provincial Government and the City to 
ensure that the property is used only for housing of 
the elderly, such covenant otherwise to be to the 
satisfaction of the Director of Legal Services; 

(3) the proposed C.M.H.C. financing mortgage be advanced 
ahead of the modified option in favour of the City." 


The City Manager RECOMMENDS that the foregoing recommendations be 
approved . 
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Regular Council, September 1, 1970 

ENQUIRIES AND OTKER MATTERS (cont'd) 


13 


Alderman Wilson - 
Sidewalk Ramps 


enquired with respect to providing for 
a curb ramp arrangement when laying 
new sidewalks in order to facilitate 
travel by handicapped persons. 


Alderman Sweeney - referred to accommodation for a care- 

2505 Cornwall Street taker in an elderly lady's home, 

Mrs. Wilson, at 2505 Cornwall Street. 

Mrs. Wilson has been asked to close 

out this caretaker's suite in the 

basement area. 

His Worship the Mayor advised he would 
look into the matter. 


Alderman Calder - made a further enquiry respecting 

List of New Licensees obtaining a list of new licensees and 

the fact that this information was not 
available to an enquirer of the 
License Department but rather he was 
referred to the Journal of. Commerce. 

His Worship the Mayor advised he was 
looking into the matter. 


Alderman Broome - referred to the matter of development 

Site for New CBC of CBC headquarters oh a new site in 

Headquarters Vancouver and expressed the view that 

full information should be made 
available to Council in the near 
future in order that the development 
proposals will be made known. 

His Worship the Mayor agreed to be in 
communication immediately with the 
CBC authorities in this regard. 


NOTICE OF MOTION 

The following Notices of Motion were submitted and recognized by 
the Chair. 

1 . Bicycle Registration 

MOVED by Aid. Rankin, 
SECONDED by Aid. Sweeney, 

THAT WHEREAS there has been an increasing problem of 
bicycle thefts in the City of Vancouver; 

AND WHEREAS these thefts of bicycles are looked after by 
the Police Department; 

THEREFORE BE IT RESOLVED that City Council re-institute a 
By-law making bicycle registration compulsory and that the 
license fee be set in such a way that it be sufficient to carry 
the necessary services without any additional cost to the City. 


(Notice) 
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4. False Creek Development - Area 6 - 
Easement Requirements 

The Director of Legal Services reports as follows :- 

"Four of the enclaves in Area 6 will be served by single 
underground parking facilities. By reason of the location 
of the exits and entrances to these parking facilities some 
of the lessees of the lots within the enclaves will require 
rights of access through adjoining lots. In addition some 
of the lessees will require rights of access over adjoining 
lots in the event of fire or other emergency. Following are 
the lessees and properties involved: 

(1) Enclave No. 1 - Lots 1 and 2 

The entry to the underground parking facility serving 
this enclave is on Lot 1 and the exit is on Lot 2. 
Lot 1 is being leased by the City to Frank Stanzl 
Construction Ltd. and Lot 2 is being leased to Kiwanis 
Club of Uptown Vancouver. Each of the lessees will 
require an easement through the property of the other. 
To comply with the requirements of the Building Depart- 
ment the Kiwanis Club must obtain an easement over Lot 
1 as a means of escaping from Lot 2 in the event of 
fire or other emergency. 

(2) Enclave No. 2 - Lots 3, 4 and 5 

The entry and exit to the underground parking facility 
serving this enclave is located on Lot 5. Lot 3 is 
being leased by the City to The Bertha 0. Clarke Society 
and Lots 4 and 5 are being leased to Frank Stanzl 
Construction Ltd. The Society will require an easement 
over Lots 4 and 5 and the Company will require an ease- 
ment over Lot 5. 

(3) Enclave No. 3 - Lots 7 and 8 

The entry and exit to the underground parking facility 
serving this enclave is located on Lot 7. Lot 7 is 
being leased by the City to Frank Stanzl Construction 
Ltd. and Lot 8 is being leased to the Creek Village 
Building Co-Operative Association. The Association 
will require an easement through Lot 7. 

(4) Enclave No. 7 - Lots 25, 26 and 27 

The entry to the underground parking facility serving 
this enclave is on Lot 27 and the exit is on Lot 26. 
Lots 25, 26 and 27 are being leased by the City to 
Frank Stanzl Construction Ltd, , the Lower Mainland 
Society for Residences for Physically Handicapped and 
the University Non-Profi.t Building Society respectively. 
The lessees of Lots 26 and 27 will require easements 
through the property of the other. To comply with the 
requirements of the Building Department the Society 
for the Physically Handicapped must obtain an easement 
over Lot 25 as a means of escaping from Lot 26 in the 
event of a fire or other emergency. 


To ensure that the easements will not terminate during the 
terms of the leases it is advisable to have the easements 
granted to the City for itself and its lessees. Under these 
easements the City would assume a share of the cost of main- 
tenance, insurance and similar operating expenses and the 
City woulc require the lessees to reimburse to it such costs 
under the terms of their respective leases. 


Cont'd • • • 
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It is recoiranended that the City enter into easements with 
The Bertha O. Clarke Society, Frank Stanzl Construction Ltd., 
Kiwanis Club of Uptown Vancouver, Creek Village Building 
Co-Operative Association, The Lower Mainland Society for 
Residences for the Physically Handicapped and the University 
Non-Profit Building Society respectively as required under items 1 
to 4 above, such easements to be satisfactory to the Director 
of Legal Services. 

In anticipation of the commencement of Phase II of the False 
Creek Development it is further recommended that the City 
enter into such easements and agreements with the developers 
of this phase in respect of \anderground parking facility 
access, emergency exits and similar purposes as the Director 
of Legal Services may deem advisable from time to time and 
in the best interests of the City, such easements and agree- 
ments to be satisfactory to the Director of Legal Services." 


The City Kanager RECOHMEITOS that the foregoing report of the 
Director of Legal Services be approved. 


5. 1976 Basic Capital Budgets - 
Sewers and Water Works 


The City Engineer and Director of Finance report as followBi 
"City 'Flnj^ineer 

Council on 16 September, 1975 approved in principle 1976-80 Five-Year 
Programs of $29,133,000 for Sewers and $12,900,000 for Water Works. These pro- 
grams had been prepared and reviewed as parts of the overall Capital Program 
but, under the Charter, were not presented in the 8 October, 1975 Plebiscite. 
Specific approval and borrowing authority were to be dealt with each year in the 
Capital Budgeting process. 

Capital Budgets for the calendar year 1976 have been prepared for these 
two programs. These are Bummarized on the attached table and the projects and 
items are listed in the '1976 Basic Capital Budgets-Projects Detail' diatributed 
to the Members of Council. Some of the projects are specific and approval of 
this report will be authority to proceed with these. Others are less specific 
and it is noted in the Project Detail that specific items will be advanced for 
approval from time to time in accordance with prescribed procedxiree. 

Director of Finance 

I have reviewed the City Engineer's submissions and they are In general 
accord with the Five-year programs on vshich they are based. 

Borrowing for Sewers and Water Works does not require voter approval 
and so is not affected by defeat of the October plebiscite. Even If an on-going 
policy of pay-as-you-go capital financing is adopted, continuing to finance Sewers 
and Water Works from borrowing, at least for a period of years, will ease the 
transition. The 1976 pay-as-you-go Capital program approved by Council assumed 
continuing borrowing for Sewers and Water Works. 

As indicated on the attached table, these btidgets draw the last of the 
1971-75 .Sewer Program and the first parts of the two 1976-80 Programs. 

Borrowing authority for the former has already been given, as noted. 

REOOMMENDATIONS 

We RECOMMEin) that the 1976 Basic Capital Programs for Sewers and Water 
Works amomting to $6,65O,O00and $3,269,000, respectively, be approved, subject 
to specific items being advanced for later approval as noted in the Project 
Detail; and that borrowing authority be given for the portions of these programs 
drawn from the 1976-80 Capital Plan." 


The City Manager EEGOMMENDS that the above report of the City Engineer 
and the Director of Finance be approved. 
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6, A, Restrictive Covenant Block 110, District Lot 541, 
Plan 15271 known as 13 00 Block Burrard Street 
B, Delegation AuthoritY to Execute Restrictive 
Covenants 


The Director of Legal Services reports as follows; 

"Daon Development Corporation has made application to 
develop the above property and to subdivide the property 
into two lots. It has been agreed by the Development 
Permit Board that tflie permit be issued if a restrictive 
covenant is filed in the Land Registry pursuant to Sec. 
24A of the Land Registry Act that both of the newly 
created lots be developed as though they had not been 
subdivided and in accordance with the plans and 
specifications submitted in the application for a 
Development Permit_ and guidelines for an office building 
as recommended "By" the Director of Planning. Daon has 
executed the agreement but the City is also required to 
sign it because of a covenant requiring that a discharge 
or release of the agreement be provided upon completion 
of the project in accordance with the Development Permit 
or if the construction is not commenced within the time 
permitted by the Development Permit. 

It is anticipated that the City will become more involved 
in the use of restrictive covenants of this sort and it is 
reasonable that Council delegates the execution of these 
agreements if the covenant on the part of the City relates 
only to an obligation to provide a release upon completion 
or non-commencement of the Development. 

Recommended 

A, That the Director of Legal Services be authorized to 
execute a Restrictive Covenant which is satisfactory 
to him pertaining to Daon Development Corporation to 
develop Block llO, District Lot 541, Plan 15271. 

B, That the Director of Legal Services and the Director 
of Planning be authorized to execute Restrictive 
Covenants on behalf of the City where the only 
covenant by the City is to release or discharge the 
covenant in the event the development is completed 
or not commenced. *' 

The City Manager RECOMMENDS that the foregoing recommendation 
of the Director of Legal Services be approved. 


FOR COuNCiL ACTIOi-J SEE PA(;E{Sh;5^4... 
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Manager's Report, April 2, 1976 

PROPERTY MATTERS 

RECOMMENDATION 


1. City Lot B etc. and Provincial 

Government Lot D.L. 5317 Situated West of 
Burrard Street - South of Beach Avenue 


The Supervisor of Property & Insurance reports as follows :- 

"The City owns Lot B of 22-25, Block 14, D.L. 185 and leases D.L. 
5317 from the Provincial Government. Portions of this property 
have been developed by the Parks Board as the Aquatic Centre 
and parking for patrons. 

The Jib Set Sailing School Ltd. is constructing a building on Pro- 
vincial Government Water Lot 5832, which they lease. 

Council, November 18th, 1975, authorized the lease of a portion of 
D.L. 5317 (shown on the attached plan) to the Jib Set for 6 parking 
spaces; the balance to be landscaped. 

It was envisaged that utilities for the building would be provided 
from Beach Avenue through Lot X, Plan 11447 which is occupied by 
the Wharf Restaurant. 

However, a survey shows that the Wharf Restaurant is so close to 
the property line that there is insufficient space for utilities. 

The Jib Set ask that they be allowed to install underground utilities 
through that portion of City Lot B shown on the attached plan, subject 
to the following terms & conditions: - 

1. Use - Underground utilities. 

2. Term - March 1st, 1976, to December 14th, 1979, (Note: December 14, 
1979, is the expiry date of the City's lease of D.L. 5317 from 

the Provincial Government) . 

3. Option to Renew - In the event that the Provincial Government 
renews the City's lease of D.L. 5317, the JIB SET to have the 
right to renew until February 14th, 1992, or the expiry date 
of the City's lease, whichever is the earlier (same terms as 
existing lease. 

4. Rent - $30.00 per month for the first 2h years. 

5. Rental Review - Every 2h years and to be the equivalent of the 
gross market rental value of l^s parking stalls. Market rental 
value to be established by comparisons. 

6. Liability - Lessee to carry public liability insurance in an 
amount satisfactory to the Director of Legal Services. 

7. Condition - Lessee to restore and maintain area (presently 
consisting of blacktop, curbs and landscaping) to a condition 
satisfactory to the Parks Boardi". 

8. Costs - All costs of preparation of agreements and surveys to 
be borne by the lessee. 

9. Restoration - Lessee to restore area to a condition satisfactory 
to the Parks Board and the City Engineer within 60 days of the 
last day of their occupancy of the building on W.L. 5832. 

The Superintendent of Parks has indicated his approval of the proposal. 

The Supervisor of Property & Insurance is of the opinion that the 
rent is realistic. 


(PROPERTIES - 1) s 
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Manager's Report, April 2, 1976 


(PROPERTIES - 2 ) 


Clause #1 (Cont'd) 


RECOMMENDED That 

I A. The portion of City Lot B of 22-25, Block 14, D.L. 185, be 
j leased to the Jib Set Sailing School Ltd., subject to the 

I foregoing terms and conditions. 

B. The use of a portion of D.L. 5317 leased to the Jib Set 
by Council Resolution November 18th, 1975, be extended to 
include the installation of underground utilities." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Property & Insurance be approved. 

2 . Sale of Properties 

"The following offer to purchase has been received by the Supervisor of 
Property & Insurance as a result of the City's call for tenders and is 
! recommended for acceptance, being the highest offer received." 


Lot 3, except South 10 feet. Block 294, D.L. 526, Plan 590 AMD 
South Side 6th Avenue between Spruce and Alder Streets 


NAME 


APPROXIMATE SALES 
SIZE PRICE 


TERMS 


CONDITIONS 


Creative 
Community 
Developments 
Ltd. 


50' X 110' $75,005. City Property is 

Terms above street 
@ 11% level and 
below lane 
area level, 
bulkhead 
agreement 
required 
and purchaser* 
must satisfy 
themselves 
as to access. 

The City Manager RECOMMENDS that the foregoing offer to purchase, being 
i the highest offer received, be accepted and approved under the tern» and 
' conditions set down by Council. 


3 . Acquisition - 1432 Rupert Street 

The Supervisor of Property & Insurance reports as follows; 

"The above property is in Rupert Park Extension and has been 
offered for sale. The City owns the property on both sides of 
the subject property and the agent"for the owner indicates "that 
the most likely use would be for the present house to be demolished 
and a new house erected on the site. The Parks Board is anxious 
to acquire the property for eventual development. 

This property consists of a one storey non basement frame dwelling on post 
foimdation erected in 191+0 on a lot X 121', zoned RS-1. The dwelling 

is approximately I4.38 square feet and contains 2 rooms, i| fixtures of plumbing, 
is heated by an oil stove, with patent shingle roof and siding exterior. The 
exterior of the dwelling is well maintained but the interior could stand some 
maintenance. There is also a small storage ahed on the property. 


3 
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Manager's Report, April 2, 1976 (PROPERTIES - 3) 


Clause -#3. (Cont'd) 

Following negotiations with the agent the owners have agreed to sell for the 
sum of $37,500*00 as of March 31 > 1976 with rent free possession until April 
30, 1976. The owner wishes to rent the premises on a month to month basis 
after this date. 

This price is considered to be fair and reasonable and represents market 
value in the area. It is proposed that the property be rented until it 
is required for development of the park at which time the buildings will 
be demolished. 

RECOMMENDED that the Supervisor of Propery and Insurance be authorized to 
acquire Lot 3, Block 86, Section 29 T.H.S.L. for the sum of $37,500.00 on 
the foregoing basis, chargeable to code #56l/3801. Land Purchase Fund." 

The City Manager RECOMMENDS that the foregoing recommendation of the Supervisor of 
Property and Insurance be approved. 


4. Lease - Lots 21 to 24, Block 203, 
D.L. 526«1505 West 3rd Ave. 


The Supervisor of Property & Insurance reports as follows :- 

This property was leased to Marine Estates Limited for five years 
terminating on January 31st, 1976, at a rental of $166.66 per month, 
plus taxes. Marine Estates Limited had an option to renew, but 
did not exercise this option and are on month-to-month rental 
ending March 31st, 1976. 

The building located on this site consists of a single-storey 
concrete block structure containing office, storage and repair 
shop space with a total area of 2,403 sq. ft. Said building reverted 
to the City on January 31st, 1976. 

This building was sub-let to Grizzly Mine & Mill Equipment Ltd. by 
Marine Estates Ltd. on a month-to-month basis. Grizzly Mine & 
Mill Equipment Ltd. have now asked to lease the property for five 
years . 

Following negotiations, said company has agreed to the following:- 

Use - Machinery Repair and Office. 

Term - May 1st, 1976 to April 30th, 1981. 

Rent - For the month of April, 197 6, to be $400.00 plus 1/12 
of annual taxes, as if levied. 

Commencing May 1st, 1976, for 2H years $650.00 per 
month, plus 1/12 annual taxes, as if levied. 

Review - Every 2h years and to be market rental value, plus 
taxes as if levied. 

Repairs - Lessee to repair to the standard of a prudent owner. 

City to be responsible for structural repairs. Lessee 
to be responsible for all bulkheads. 

Liability-Lessee to hold City harnnless for loss or deunage caused by 
objects falling off Granville Bridge or ramps. 


• • • • /f 
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Manager's Report, April 2, 1976 


(PROPERTIES - 4) 


Clause #4 (Cont'd) 

Outgoings - All outgoings to be paid by Lessee. 
By-laws - Lessee to obey all City By-laws. 

Agreement - Satisfactory to the Director of Legal Services. 
It is noted that the above rent is realistic and represents market 


RECOMMENDED That the Supervisor of Property & Insurance be authorized 
to lease the above property to Grizzly Mine & Mill Equipment Ltd. 
subject to the foregoing terms and conditions." 

The City Manager RECOMMENDS that the foregoing Recommendation of the 
Supervisor of Property & Insurance be approved. 


value . 
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MANAGER'S REPORT 


April 1, 1976 

TO: Vancouver City CoTincil 

CLASSIFICATION: CONSIDERATION' 

SUBJECT: Langara Peripheral Fitness Circuit - Additional Funds 


The Director of Finance reports as follows: 

"The Board of Parks and Recreation has forwarded the following 
resolution requesting additional funds amounting to $30,400 for completion 
of the fitness circuit at Langara: 

"LANGARA L.I.P. APPLICATION FOR PERIPHERAL 
FITNESS CIRCUIT 

"It was reported that the Mayor was unsuccessful 
in having the Federal Government increase the 
grant from $31,500 to $45,000 as requested. 
The Provincial Government agreed to a 1/3 
grant of the original estimated cost of the 
project of $150,000. The City's Standing 
Committee on Finance & Administration had agreed 
that the Board should again request the Mayor 
and Members of City Council to increase the City's 
allocation of the project from $38,100 to $68,500 
to allow for a total project of $150,000 rather 
than a reduced project of $92,800. 

"It was regularly moved and seconded, 

"RESOLVED: That the Board pursue this matter 
with City Council . 

- Carried.". ,." 


Report of the Director of Finance 

The estimated cost of the Project is $150,000 

Funds approved to date: 

Federal L.I.P. 31,500 
City Share L.I.P. 38,100 
Provincial Grant (1/3 recreation facility) 34,800 

$1 04,400 

Additional amount required to complete 45,60 


Parks Board request for additional funds 30,400 
Increase in Provincial Grant if additional 
City funds approved 15,200 

|~457600" 


If City Council approves the Parks Board request for additional funds 
then the sharing would be as follows: 

Federal L.I.P. $31,500 

City Share L.I.P. $38,100 

City Share Additional 30,400 68,500 
Provincial Grant (1/3 or 

150,000) 50,000 

$150,000 


./2 


Federal L.I. P. 


City Council on September 4, 1975 approved the submission of an L.I. P. 
Project to the Federal Government to be cost shared as follows: 

City Fe deral Total 

Langara Development $52,357 $45,000 $97,357 

The L.I. P. application represented the "Labour 
Intensive" element of the work to be undertaken 
within the L.I. P. time frame (November 1975 to 
June 1976). 

The Project was approved by the Federal Government at a reduced level 
which was subsequently approved by Council on December 16, 1975 as follows: 

Langara Development $38,100 $31,500 $69,600 

City Council, on December 16, passed the following resolution regarding 
the above reduction. 

"That the Mayor be requested to contact the Federal 
Government and request that the grant for the L.I. P. 
Project at Langara be increased to the amount 
originally requested in view of the pending grant 
from the Provincial Government." 

As stated in the Parks Board minutes, the request for an increase in the 
Federal L.I. P. sharing was unsuccessful. 

Provincial Community Recreation Facilities Fund Grant 

City Council autnorized the Parks Board to apply for a $50,000 (1/3 of 
$150,000) Provincial Recreation Grant based on the original L.I. P. cost sharing. 
In order to receive the full 1/3 sharing amounting to $50,000, the Provincial 
Government requires that the balance of funding be established. 

The present approved funding of $69,600 (City - $38,100 and Federal - 
$31,500) will reduce the 1/3 Provincial Grant from $50,000 to $34,800. 

Consideration 

The Director of Finance submits, for Council consideration, the request 
of the Board of Parks and Recreation for additional City funds amounting to 
$30,400 that together with the increase in the Provincial Grant of $15,200 
would provide $150,000 to complete the project, funds to be provided in the 
1976 Revenue Budget." 

The City Manager submits the foregoing report of the Director of Finance 
^ r Council CONSIDERATION. 


FOR COUMCIL ACTIOM SEE PAGE(S)...^:24 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 
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March iS, 1976 


A meeting of the Standing Committee of Council on Finance 
and Administration was held in the No. 3 Committee Room, third 
floor, City Hall on Thursday, March iS, 1976 at approximately 
1:30 p.m. 


PRESENT : 


ALSO PRESENT: 


Alderman Volrich, 
Alderman Bowers 
Alderman Kennedy 
Alderman Marzari 
Alderman Sweeney 

Mayor Phillips 
Alderman Boyce 
Alderman Harcourt 
Alderman Rankin 


Chairman 


COMMITTEE CLERK: 


G. Bard en 


RECOMMENDATION 


1. Property Endowment Fund - 
Transfer of Property 

City Council on March 9, 1976 deferred the attached clause 
of the Manager's report dated March 5, 1976 pending a progress 
report from the Property Endowment Fund Board. 

The Committee had for consideration a memorandim from the 
Property Endowment Fund Board dated March 15, 1976 as follows: 

•'On May 29, 1975, City Council established the Property Endow- 
ment Fund to: 

(a) maintain or increase the city's ownership of strategic 
land in the City of Vancouver; 

(b) support the city's planning and development objectives; 

(c) produce a reasonable return on the city's investment 
in properties consistent with the city's planning and 
development objectives. 

The Board has spent the last months reviewing the city's entire 
land inventory and establishing appropriate procedures to carry 
out its responsibilities as an administrative body working on 
Council's behalf. 

ADMINISTRATIVE PROCEDURES 

The Director of Finance is nearing completion of the required 
accounting procedures necessary for the Council to measure 
how well the P.E.F.B. is doing in managing the city's land 
and to treat the P.E.F. as a separate entity in the City's 
annual financial statements. 

THE PROPERTY ENDOWMENT FUND 

In reviewing the city's land inventory, a number of adminis- 
trative steps and principles have been adopted: 


Cont'd . . 


Regular Council, September 1, 1970 


14 


NOTICE OF MOTION (cont'd) 


2, Sale of Used Cars; Testing 

MOVED by Aid. Rankin, 
SECONDED by Aid. Hardwick, 

THAT WHEREAS many used car dealers in the City of Vancouver 
do not have their vehicles tested in the Motor Vehicle Testing 
Station; 

AND WHEREAS many cars on used car lots are faulty and cannot 
pass the same test; 

THEREFORE BE IT RESOLVED that all motor vehicles on used 
car lots in the City of Vancouver be required to be put through 
the motor vehicle testing station prior to their being sold to 
a purchaser. 


3 . Summer Services to Youth 

MOVED by Aid. Hardwick, 

THAT the Director of Social Planning/Community Development 
and the Medical Health Officer report to the Standing Committee 
on Health and Welfare on the extent and type of services performed 
this past summer to youth and the mix of individuals served. 


The foregoing are the Minutes of the Regular Council Meeting dated 
September 1, 19 70, and the reports referred to are thos on Page(s) 


(Notice) 


(Notice) 


The Council adjourned at approximately 4:45 p.m. 



Standing Committee of Council 
on Finance and Administration 
March iB, 1976 ' 

Clause #1 continued ; 

(i) The Director of Finance will submit reports to Council 
requesting Council's approval of the land transfers 
necessary to establish the Property Endowment Fund. 

(ii) At the end of each year, the Property Endowment Fund 
Board will submit an annual review to Council 
specifying the extent of the city's holdings and high- 
lighting our progress in meeting our objectives. 

(iii) The management of the Property Endowment Fund will be 
handled by the Property and Insurance Division of the 
Finance Department. The Board has authority to 
authorize negotiations for the sale or purchase of 
land but all agreements must be approved by Council 
before they are finalized. 

The Property Endowment Fund Board RECOMMENDS these steps be 
approved . 

THE DISPOSITION OF CITY-OWNED LAND 

The major task which the Property Endowment Fund Board has 
been involved in has be'en an assessment of the city's present 
land inventory. The Property Endowment Fund Board has 
followed the following procedure : 

(i) Land is identified by Property and Insurance. The 
Engineering and Planning Departments are then asked to 
report any reservations they have on the land. When 
appropriate, other civic departments, such as the Park 
Board and Health Department, are contacted for their 
comments. The P.E.F.B. examines the property in light 
of planning, engineering and financial implications, 
and decides whether the land is free or should be held 
due to its strategic location, or for other reasons. 
This procedure has had a number of advantages. First, 
it has caused departments to review previous holds on 
the land, to decide if they are still justified. The 
Board serves as a clearing house for all concerns with 
regard to land and judgments are made with all factors 
taken into consideration. Property and Insurance is 
given the flexibility required to manage the Property 
Endowment Fund and lands' status is known. 

The Property Endowment Fund Board RECOMMENDS that 
Council approve this procedure and that the Property 
Endowment Fund Board be given responsibility for 
establishing conditions under which land is held. 

(ii) The P.E.F.B. will submit particular pieces of land to 
Council through Council's Committees from time to 
time, to decide on the most appropriate use of a 
piece of land if it appears this land is of strategic 
importance to the city. To date, sites have been 
submitted to the Planning Committee and the Housing 
Committee for their consideration. 

(iii) When the City sells land, prospective purchasers have 
the option of paying cash or using City terms, which 
consist of one-quarter down and one-quarter at the 
6-f 12-, and 18-month intervals, with interest being 
paid on the unpaid balance. In the past, this interest 
income has gone into the General Revenue Fund of the 
City, and in 1975 amounted to approximately $47,000. 
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Standing Committee of Council .....3 

on Finance and Administration 
March iS, 1976 

Clause #1 continued; 


Council has previously approved that the Property 
Endowment Fund should earn interest on its cash 
balances, at the average interest rate earned by the 
City on all its short-term investments. When the 
City sells land on terms, the Property Endowment Fund 
effectively loses the ability to invest the deferred 
payments and thereby earn interest income and on this 
basis it is quite proper for the interest income 
earned on deferred payments to be returned to the 
Property Endowment Fund. However, in order to 
establish this officially, the auditors require a 
proper Council resolution. 

The Property Endowment Fund Board RECOMMENDS that 
interest earned on deferred payments of property sales 
from the Property Endowment Fund be credited to the 
Income Accounts of the Property Endowment Fund . 

(iv) The Property Endowment Fund Board is an administrative 
body. It proceeds along guidelines established by 
Council and it can neither purchase nor sell land 
without Council approval. It is proving to be a 
valuable tool in managing the City's assets. 

The Property Endowment Fund Board has just completed 
a review of the City's land inventory, and a full 
financial report will be submitted to Council by June. 
At present, the City's lands fall into nine categories 

Hold for Engineering purposes 7 sites 

Hold for strategic or invest- 
ment purposes 25 sites 

Hold for Light Rapid Transit 

purposes 5 sites 

Hold for Park purposes 8 sites 

Hold for Housing purposes 15 sites 

Hold pending Council direction 
(2 in Housing Committee; 

13 in Planning Committee) 15 sites 

Hold for Day Care 2 sites 

Hold for possible joint venture 11 sites 
Free for sale, subject to En- 
gineering, Planning, Historic, 
Day Care, or Housing conditions 29 sites." 


The Committee was reminded that the Board does not make 
decisions, it makes recommendations to Council. The terms 
originally set by Council for the Fund provided that an amount 
equal to the present net rents being received by the City 
should be included in the Revenue Budget, and that the Fund 
should work towards a policy of retaining ^Ofo of that rent 
in the Fund and allocating ^Ofo of net rents to the Revenue 
Budget. Council sets priorities for the allocation of fmds 
in the Revenue Budget. 

It was felt that Council should be kept advised of all 
sites being held and that Council should establish conditions 
under which the sites are being held. Also, Council should be 
advised of any property that is "losing" a significant amomt 
of money. It was agreed that copies of all minutes of the 
Property Endowment Fmd Board meetings should be distributed 
to all Members of Council for their information; these 
minutes must be treated as confidential. It was suggested that 
interim reports should be given to Council by the Property 
Endowment Fund Board. 
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Clause jfl continued ; 
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Following further discussion it was 
RECOMMENDED 

A. THAT the recommendation in the Manager's report 
dated March 5> 1976 re Transfer of Property be 
approved; 

B. THAT the Director of Finance submit reports to 
Council for approval of the land transfers necessary 
to establish the Property Endowment Fund; 

C. THAT at the end of each year, the Property Endowment 
Fund Board submit an annual review to Council, with 
interim reports where appropriate, specifying the 
extent of the City's holdings and highlighting 
progress in meeting objectives; 

D. THAT the management of the Property Endowment Fund 
will be handled by the Property and Insurance 
Division of the Finance Department. The Board has 
authority to authorize negotiations for the sale 
or purchase of land but all agreements must be 
approved by Coiincil before they are finalized; 

E. THAT any significant "losing" property be reported 
to Coiincil; 

F. THAT Council approve the following procedure and 
that the Property Endowment Fund Board be given 
responsibility for establishing conditions under 
which land is held, such conditions to be reported 
to Council for approval: 

"Land is identified by Property and Insurance. The 
Engineering and Planning Departments are then asked 
to report any reservations they have on the land. 
When appropriate, other civic departments, such as 
the Park Board and Health Department, are contacted 
for their comments. The P.E.F.B. examines the 
property in light of planning, engineering and 
financial implications, and decides whether the land 
is free or should be h^ld due to its strategic 
location, or for other reasons. This procedure has 
had a number of advantages. First, it has caused 
departments to review previous holds on the land, 
to decide if they are still justified. The Board 
serves as a clearing house for all concerns with 
regard to land and judgments are made with all 
factors taken into consideration. Property and 
Insurance is given the flexibility required to 
manage the Property Endowment Fvmd and lands' status 
is known."; 

G. THAT interest earned on deferred payments of 
property sales from the Property Endowment Fund be 
credited to the Income Accoimts of the Property 
Endowment Fund; 

H. THAT the memorandum from the Property Endowment 
Fund Board dated March 15, 1976 be received for 
information. 


(Mayor Phillips, Alderman Boyce, Alderman Harcourt 
and Alderman Rankin left the meeting at this point,) 
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Standing Committee of Council 
on Finance and Administration 
March iS, 1976 


2, Greater Vancouver Convention and 

Visitor's Bureau - 1976 Grant Request 

The Committee had for consideration a Manager's report 
(copy circulated) dated February 20, 1976 on the Greater 
Vancouver Convention and Visitor's Bureau's grant request of 
$137,000 for 1976. 

It was noted that City Council approved a grant of 
$125,000 in 1975 and the Bureau is requesting a grant of 
$137,000 for 1976 which would be an increase of 9»6^ or 
$12,000 over the 1975 appropriation. 

The Visitor's Bureau maintains that the City's respons- 
ibility respecting Vancouver tourism is defraying the costs 
inherent in "servicing visitors" to the City. However, Council's 
desire for financial restraint in 1976 is appreciated and 
applauded by the Bureau. Therefore, the Bureau requests that 
Council assume only $12,000 of the projected $27,000 

increased costs of servicing visitors in 1976. 

Following further discussion it was 

RECOMMENDED 

THAT City Council approve a grant of $137,000 to 
the Graater Vancouver Convention and Visitor's 
Bureau for 1976. 


3 . University Women's Club - 1976 Grant Request 

The Committee considered a Manager's report (copy circulated) 
dated February 24, 1976 in which the Director of Finance outlined 
the University Womens Club's request for a grant of $5,700 in 
1976. 

In 1975 CoToncil approved a grant of $4,956.97, equal to 
the 1975 taxes of the University Women's Club (Hycroft). The 
Club is requesting a grant equal to taxes for 1976 estimated 
to be $5,700. 

It was noted that the Club (Hycroft) does not qualify for 
a grant in lieu of taxes. The Committee noted that the Club 
does provide worthy community services not provided by other 
organizations. However, it was felt that it would be better 
to give an outright grant rather than setting a precedent of 
an annual grant equal to taxes. 

Following further discussion it was 

RECOMMENDED 

THAT City Council approve a grant of $5,000 to 
the University Women's Club. 


4. Physical Asset Insurance 

The Committee considered a Manager's report (copy 
circulated) dated February 25, 1976 in which the Director of 
Finance reports on investigations of the City's physical asset 
insurance by the City's brokers. Reed Shaw Stenhouse Ltd. 
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Clause #4 continued; 
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The following is a letter received from Reed Shaw 
Stenhouse Ltd. : 

"We refer to the minutes of the Council meeting of 
January 27, 1976, wherein we were instructed to 
investigate alternate approaches to insuring the 
above on behalf of the City, and report to your 
Standing Committee on Finance & Administration. 

The Committee may recall that when we originally 
submitted our competitive bids on your insurances 
in 1973, we included two different "aggregate 
deductible" programmes. The inclusion of one 
form or another of aggregate deductible is the 
most logical way of reducing paid premium by the 
City. 

However, it is our considered opinion that to 
attempt to negotiate an aggregate deductible 
with your existing Underwriters, at the 
commencement of the final year of your policy 
(April 1, 1976) would be a serious mistake. We 
believe a number of Underwriters would consider 
this as a major change to terms and seize the 
opportunity to retire from your risk. 

We firmly recommend that the market research into 
the aggregate deductible question should be 
deferred until approximately January 1977, in time 
for the April 1, 1977 renewal date. It is hoped that 
by that date, your loss experience will have improved 
by virtue of the increased "each and every" deductible 
and that the insurance industry, generally, will have 
stabilized somewhat. 

We will, of course, want to discuss the matter with you 

in greater detail before approaching the market, but 

some alternatives which could be considered are as follows: 

1. An each and every loss deductible of $15,000, subject 
to an annual aggregate deductible of $100,000. 

2. An each and every loss deductible of $15,000 subject 
to an annual aggregate deductible of $500,000. 

3. An each and every loss deductible of $50,000, subject 
to an annual aggregate deductible of $500,000. 

4. An each and every loss deductible of $50,000, subject 
to an annual aggregate deductible of $1,000,000. 

The final choice of the level of deductibility for 
"each and every" and "aggregate" figures will, of course, 
depend upon the premium reductions available from 
Underwriters. Unfortunately, at the moment, we are 
completely unable to even guesstimate the credits 
that will be generated by the application of varying 
levels of deductibility. This can only be determined 
by actual market research at the appropriate time. 

One other feature which could be of assistance in 
marketing, would be the insertion of a loss limit in 
your policy of, say, $50,000,000 any one loss. This 
would limit the amount of market necessary to complete 
the risk and allow Underwriters to purchase that much 
less reinsurance, thereby keeping their costs down. 
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Clause #4 continued ; 

At the moment, insurance is purchased for the full 
insurable value of City assets of $208,377,000. Once 
again, the choice of a loss limit would need careful 
consideration and our Engineering Department would be 
useful in this regard. 

We will be pleased to discuss this matter further with 
you, at your request." 


Following discussion it was 
RECOMMENDED 

THAT the City adopt the advice of Reed Shaw Stenhouse 
Ltd. regarding the City's physical asset insurance 
and, further, that the question of deductibles and 
any other options that may be available be considered 
in depth, before renewing the City's physical asset 
insurance for April 1, 1977« 


INFORMATION 


5. 1976 Civic CiiLtural Grants 

Due to time restrictions this matter was deferred to 
the next meeting of the Finance Committee. 


The meeting adjourned at approximately 3:20 p.m. 


FOR COIINCIL ACTION SEE PAGE(S) ^2 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


MARCH 18, 1976 


A meeting of the Standing Committee of Council on Community Services 
was held on Thursday, 18th March 1976, in the No. 1 Committee Room, 
Third Floor, City Hall, at approximately 3:30 P.M. 


PRESENT : Alderman Marzari, Chairman for Clauses 1 & 
Alderman Rankin, Chairman for Clauses 3 to 
Alderman Boyce - Clauses 3 to 6 only. 
Alderman Sweeney 
Alderman Volrich 


COMMITTEE CLERK 


H. Dickson 


RECOMMENDATION 

1 . Oktoberfest - Liquor Permit Application 

The Committee had before it for consideration the following Manager 's 
Report dated 23rd February 1976: 


"The Director of Permits and Licenses reports as follows: 

'A letter dated Febraary 6, 1976, has been received from the Vancouver 
Oktoberfest Committee requesting Council's approval for a liquor permit 
to sell beer and champagne at this year's Oktoberfest. 

The 7th aniiual Oktoberfest is to be held in the Shovraart Building at the 
P.N.E, on 6 evenings; September 24, 25^ and October 1, 2, and 8, 9 
(Fridays and Saturdays). 

This Ethinic Cultural function is sponsored by the German-Canadian 
Business and Professional Association of British Columbia and surplus 
funds from the event are donated to various community services and 
amateur sports. 

Tickets to the Oktoberfest must be purchased in advance from the Vancouver 
Ticket Centers or from members of the Association. No tickets are available 
at the door. 

The Police Department and P.N.E. Security Officer advise that Oktoberfest 
has not caused any serious problems in the past,' 

The City Manager submits the foregoing report of the Director of Permits 
and Licenses for the CONSIDERATION of the Committee. " 


Following consideration, it was 
RECOMMENDED 

THAT Council approve of the application by the 
Vancouver Oktoberfest Committee for a liquor 
permit for the 1976 Oktoberfest. 


Continued on Page 2. 
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INFORMATION 

2 . Ratification of Dispersal of Surplus Furniture 

City Council, on 23rd October 1974, authorized the Director of 
Social Planning and the Standing Committee on Community Develop- 
ment to approve the sale of surplus furniture and equipment, for 
which the City had no further use, to non-profit organizations 
for a nominal sum. 

Sales with an auction value up to $300.00 can be approved by the 
Director of Social Planning, but sales with an auction value over 
$300.00 are referred by the Director of Social Planning to the 
Standing Committee for approval . 

Owing to the time lag between meetings of the Community Services 
Committee, the attached request for surplus furniture valued at 
$614.00 was approved verbally by a majority of the Committee 
members and ratification of their action was sought this date. 

Following discussion, it was 

RESOLVED 

THAT the Community Services Committee approve of the 
request of the Christian Counselling Association to 
purchase surplus City furniture and equipment valued 
at $614.00 for $64.47. 


RECOMMENDATION 

3 . Immigrant Services Centre 

The Committee had before it for consideration a Manager 's Report 
dated 4th March 1976 (circulated) on the Immigrant Services Centre 
which opened on 27th January 1975 at 8165 Main Street to serve 
immigrants in the southeast sector of the City. 

The funding of the Immigrant Services Centre is shared by the 
Federal and City governments and to date the City of Vancouver has 
expended an amount of $42,382.00 on its operation. (Salary and 
Fringe Benefits $20,434.00 and Operating Costs $21,948.00.) The 
Federal Government has spent $58,816.00 in the same period. 

In the report the Director of Social Planning and the Medical 
Health Officer recommend as follows: 

1. City Council approve the continued funding of a full 
time Public Health Nurse and Health Aid Interpreter 
in the amount of $22,152 for the period April 1, 1976 
to December 31, 1976 and an amount of $7,384 for the 
period January 1, 1977 to March 31, 1977 in advance 
of the 1977 revenue budget. 

2. City Council approve the operating costs of the 
Immigrant Services Centre in the amount of $17,993 
for the period April 1, 1976 to December 31, 1976 
and an amount of $5,997 for the period January 1, 
1977 to March 31, 1977 in advance of the 1977 revenue 
budget . 

3. The Vancouver Resources Board be requested to share to 
the extent of 50% of the Centre's operating costs in 
1976-77 and assume all those costs in 1977-78 should 
the Centre continue. 


Continued on Page 3 . 
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Clause No. 3 Continued 

Appearing before the Committee on this matter were Medical Health 
Officer Dr. G. Bonhara, Senior Social Planner Mr. D. Purdy, Mr. R. 
McDougall of the Department of Immigration, Ms. Lorna Ashlee - 
Co-ordinator of the Centre, and Ms. Bonnie Code - Community Health 
Nurse at the Centre. 

Mr. Purdy briefly reviewed the report, and in regard to Recommen- 
dation No . , 3 , pointed out that since the report was prepared he 
has learned the Vancouver Resources Board is not in a position to 
share in the cost of operating the centre this year. 

The Committee felt therefore that Recommendation No. 3 should be 
amended to read that the Minister of Human Resources be requested 
to share in the operating cost. 

Co-ordinator Ms. L. Ashlee told the Committee there has been a 
steady increase in the use of the centre, particularly in the past 
two months, and that continued growth is expected. In response to a 
question, she stated there are four East Indians on staff at the 
centre. East Indians comprise the majority of persons using the 
centre as they form the largest part of the immigrant population 
living in the area. 

It was pointed out that the proposed Federal contribution listed 
I as $49,140.00 in the report does not include the Co-ordinator 's 
salary which the Federal Government also pays, bringing its total 
contribution for the period from 1st April 1976 to 31st March 1977 
to approximately $65,000.00. 

Following discussion, it was 

RECOMMENDED 

A. THAT City Council approve the continued funding of a 
full time Public Health Nurse and Health Aid Inter- 
preter in the amount of $22,152.00 for the period 
April 1, 1976 to December 31, 1976 and an amount of 
$7,384.00 for the period January 1, 1977 to March 31, 
1977 in advance of the 1977 revenue budget. 

B. THAT City Council approve the operating costs of the 
Immigrant Services Centre in the amount of $17,993.00 
for the period April 1, 1976 to December 31, 1976 and 
an amount of $5,997.00 for the period January 1, 1977 
to March 31, 1977 in advance of the 1977 revenue 
budget . 

C. THAT the Human Resources Minister be requested to 
share to the extent of 50% of the Centre's operating 
costs in 1976-77 and assume all those costs in 1977-78 
should the Centre continue. 

INFORMATION 

4 . Detoxification Centre 

Vancouver City Council, at its meeting on 28th May 1974, after 
considering a report from Alderman Rankin, as Chairman of the 
Special Committee Re Detoxification Centre, passed the following 
motion: 

"THAT the China Creek Park Site be leased to the Alcohol 
and Drug Commission for $1.00 a year for the purpose of 
constructing a pre-fab Detoxification unit on the under- 
standing that this action is not a precedent; 
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Clause No. 4 Continued 

"FURTHER THAT three months notice be given to tenants 
affected by the unit to be located in the China Creek 
Park Site, and the Properties Department assist in 
relocating the tenants." 

Further discussion on the matter at the Community Services Com- 
mittee this date was called for by the Chairman who advised the 
Committee he has heard from a reliable source that the Minister 
of Health has apparently decided not to proceed with the China 
Creek Park detoxification facility. He pointed out the City and 
various other governments and agencies have discussed the matter 
of detoxification centres for close to ten years and that numerous 
reports on the subject have been compiled. 

He termed the problem of chronic alcoholics being picked up 
by police and jailed, released and often picked up again, some- 
times two or even three times the same day, as a "colossal waste" 
of human effort and funds. Any savings realized by not proceed- 
ing with the detoxification centre will only mean the expenditure 
of thousands more in police and court costs. 

The facility at China Creek Park was to be a pre-fab unit initially 
for twenty beds and ultimately for forty. 

During discussion of this matter, it was mentioned that the 
Province should consider enacting legislation whereby chronic 
alcoholics can be held for a short period, perhaps 72 hours, to 
permit the initiation of proper treatment. At present, some 
chronic alcoholics admitted to the Cordova Detoxification Centre 
leave within a few hours. 

Alderman Boyce and the Medical Health Officer advised the Committee 
that they met with the Minister of Health recently on a variety 
of matters and had been told the Province was planning to proceed 
with the proposed detoxification facility on Pender Street rather 
than the China Creek Park unit and the Minister had apparently 
wanted to see what effect the Pender Street facility, along with 
the existing detoxification centre on Cordova Street, would have 
on the problem. 

However, the Medical Health Officer advised he had heard the 
Cordova facility is closed while the Pender establishment has not 
yet opened . The Committee was in general agreement it should 
meet with the Minister of Health as soon as possible to clarify 
the situation and urge that the China Creek Park facility be 
proceeded with. 

Following discussion, it was 

RESOLVED 

THAT the Community Services Committee seek a meeting 
with the Minister of Health at the earliest convenience 
to discuss detoxification centres; that the Medical 
Health Officer and Police be invited to attend the 
meeting; and that, if possible, the meeting be held 
on a Friday evening at the Vancouver Police Board 
Office, 312 Main Street. 


Continued on Page 5. 
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WORKS AND UTILITY MATTERS 


CONSIDERATION: 


1. Tender No. 29-70-6 Traffic Signal Controllers 

The City Engineer and the Purchasing Agent report as follows: 

"Tenders for the above were opened by your Board on 
July 13, 1970 and referred to the City Engineer and the 
Purchasing Agent for report. This report, which deals 
with items 1 and 2 (electronic controllers) of this 
tender, is being submitted without recommendation because 
Union status is involved. The following is a tabulation 
of the bids received. 

Tenderer Price Difference from Low Bid Union Spare Parts 
Amount Percentage Made Stocked by City 

Northern 

Elec. $11,894.40 - - No Yes 

C.G.E. $15,050.00 $3,155.60 26.5 Yes No 

CM. 

Lovsted $16,070.80 $4,176.40 35.1 Yes Yes 

The ^io Provincial Sales Tax is in addition to all prices 
shown in this report. All this equipment is made in 
Eastern Canada. 

The City has controllers in use of the type tendered upon 
by Northern Electric Co. Ltd. and by CM. Lovsted (Canada) 
Ltd., and carries a stock of spare parts. The City does 
not have any of the type of controllers offered by Canadian 
General Electric Co. Ltd. in service and would have to 
stock spare parts costing approximately $1,000.00 if these 
controllers are purchased." 

Your Board submits the matter to Council for CONSIDERATION. 


RECOMMENDATION : 

2. Sale of Portion of Lane East of Granville 
Street North of 6th Avenue and Adjacent 
Portions of City Lands 

The City Engineer and Supervisor of Property and Insurance reports 
as follows: 

"Pacific Press Ltd. own Lot A of Block 271, D.L. 526 
and have acquired Lots 5 to 8 of Block 271 situated east 
of Granville Street north of 6th Avenue. 

When the new Granville Street Bridge was constructed the 
lane east of Granville Street north of 6th Avenue became 
dead-ended. Lot B of Block 271 is part of the Bridge 
right-of-way and the portion of Lot B outlined red on plan 
marginally numbered D-52-1 Amd. was intended for a lane 
turn around but was not developed. At the request of the 
then owners of Lots 5 to 8 the City provided an outlet through 
the southerly portion of City-owned Lot 4 from the dead end 
lane to Granville Street. 


Goe 
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5 . Discrimination Against Children and Families with Children 

The Committee had before it for consideration a brief (circulated) 
submitted by Mr. J. Vance, sociologist, on the topic of discri- 
mination against families with children and the aged in securing 
hous ing . 

Mr. Vance appeared before the Committee and explained he proposed 
to submit the brief to the Human Rights Commission the following 
day in Victoria and was seeking comment from the Community Services 
Committee on his brief . 

There was a general discussion on this matter during which a Com- 
mittee member inquired if Mr. Vance feels accommodation of every 
kind should be made available to persons with children, even if 
it is inappropriate. 

Mr. Vance replied that at present, landlords determine what is 
appropriate by restricting the type of accommodation available 
to persons with children. 

The Chairman cited an example in the City of Vancouver where an 
apartment project designed for families was approved by Council 
and won an award for its family-oriented design, but the owners 
later prohibited families from moving in. 

The Committee noted the City does provide bonuses for developers 
who provide facilities for the handicapped and felt a similar 
provision could be made for developments which accommodate children; 
that developers could be required to include a certain percentage 
of dwelling units for families with children. 

Following discussion, it was 

RESOLVED 

A. THAT the Community Services Committee endorse 
the general principle of the brief submitted by 
Mr. J. Vance on discrimination against families 
with children and the aged. 

B. THAT the brief be referred to the Director of 
Social Planning for study and a report to the 
Community Services Committee on how the City 
can prevent discrimination against the aged 
and families with children seeking residential 
accommodation . 


6 . Red Door Rental Aid - Accommodation 

A Ms. Gordon of Red Door Rental Aid appeared before the Committee 
and stated the organization has a $71,000.00 grant to operate a 
housing relocation service but has been given notice to vacate its 
premises on 4806 Main Street. 

She inquired whether the City could assist Red Door in finding new 
accommodation of approximately 800 to 900 square feet. 

She explained the office is presently leased from the School Board 
to the Area Council and Red Door Information Centre which sub-lease 
the space to Red Door Rental Aid. 


Continued on Page 6. 


standing Comraittco on Community Services 
March IB, 1976 


Page 6 


Clause No. 6 Continued 
Following discussion, it was 
RESOLVED 

THAT the request of the Red Door Rental Aid for 
assistance in acquiring new accommodation be referred 
to the Supervisor of Property and Insurance for report 
back to the Community Services Committee; 

FURTHER THAT the School Board be requested to advise 
the Community Services Committee whether Red Door Rental 
Aid can remain in its present location. 


The meeting adjourned at approximately 4:40 P.M. 


FOR COUNCIL ACTION SEE PAGE(S) JSiSB 


PART REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 

March 18, 1976 


A meeting of the Standing Committee of Council on Planning and 
Development was held in the No. 2 Committee Room, Third Floor, City 
Hall, on Thursday, March 18, 1976. 


PRESENT; 


Alderman Bowers , Chairman 
Alderman Bird 
Alderman Cowie 
Alderman Kennedy 


ABSENT: 


Alderman Harcourt (Civic Business) 


CLERK: 


M. L. Cross 


RECOMMENDATION 

1. Detailed Design Guidelines Parking Areas - Temporary or 
Accessory. Downtown District. 

The Committee considered a report of the City Manager dated 
March 8, 1976 (copy circulated) in which the Director of Planning 
submits for approval detailed Design Guidelines for surface parking 
areas in the Downtown District to replace existing guidelines in 
order to provide standards on which City staff and the Development 
Permit Board and Advisory Panel can consider such applications. 

The Committee felt discussions should be held with the Park 
Board and the operators of the parking lots prior to approval of 
the guidelines. 

REC0i4MENDED 

THAT the guidelines contained in "Section 6 Surface 
Parking Lots" be approved in principle as a basis 
for discussion with the Park Board and owners or 
lessees of parking lots for report back to the 
Committee. 


INFORMATION 

2 . Central Waterfront Advisory Committee . 

The Committee considered a memorandum dated March 9, 1976 from 
the Mayor, forwarding a copy of the report of the Central Waterfront 
Advisory Committee, as well as a copy of a memorandum dated March 10, 
1976 from Alderman Kennedy to the Mayor. The Committee agreed to 
defer consideration of this item to the next meeting of the Committee 
and to invite representatives of the Planning and Engineering Depart- 
ments, G.V.R.D., Marathon Realty and the Port Authority. 

RESOLVED 

THAT this matter be deferred for consideration at the 
Committee meeting of March 25, 1976. 
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RECOl'lMENDATION 

3. Mount Pleasant Neighbourhood Improvement Program: Site 
Office and Budget. 


The Committee considered a report of the City Manager dated 
March 4, 1976 (copy circulated) in which the Director of Planning 
reports on the establishment of a budget of $59,637.00 for the 
planning in the N.I. P. program for 1976. 

After discussion, the Committee 

RECOMMENDED 

A. THAT Council endorse in principle the planning 
process as outlined in this report. 

B. THAT Council approve the planning process budget 
for the Mount Pleasant Neighbourhood Improvement 
Program in detail as submitted as Appendix I to 
the City Manager's report dated March 4, 1976; 
the $10,000 funded for 'Other Departments' be 
referred by Minute of Authorization to the City 
Manager for approval at a later date when details 
are known. 

C. THAT Council authorize the establishment of a 
site office to serve the Mount Pleasant Neighbour- 
hood Improvement Program and instruct the Super- 
visor of Property & Insurance to locate appropriate 
office space. 

D. THAT a temporary Clerk-Typist (student) be autho- 
rized for a period ending September 30, 1976, and 
that the Director of Personnel Services classify 
the position and submit his recommendation to the 
City Manager for approval. 


4. Grandview-Woodland Area Planning . 

The Committee considered a report of the City Manager dated 
March 11, 1976 (copy circulated) in which the Director of Planning 
reports on the persons elected to membership on the Grandview- 
Woodland Planning Committee. 


James Barker 
Rod Wood 

Andre js Dicmanis 
Max Meyer 
Michael O'Neill 
Tom Wong 
Roy Blunden 
Paul Kappeli 
Philippa Perez 
Dan Ballarin 
Iris Dow 
Mary Adolph 
Janet Lawton 
Roger Rizzardo 


405 - 2336 Wall Street 
303 - 2250 Oxford Street 


1516 East 4th Avenue 
1755 Frances Street 
2045 East Broadway 


1462 Gravel ey Street 
1557 Grant Street 


(Resident property owner) 
(Resident property owner) 
(Resident property owner) 
(Resident property owner) 
(Tenant) 


1943 East 7th Avenue 
2014 East Pender Street 
1014 Victoria Drive 
#1 - 1857 Parker Street 


(Resident property owner) 
(Resident property owner) 
(Resident property owner) 
(Resident property owner) 
(Resident property owner) 
(Tenant) 


1772 East 2nd Avenue 
1823 Gravel ey Street 
2042 East 3rd Avenue 


(Resident property owner) 
(Tenant) 


(Resident property owner) 


Peter Kennedy 
Henry Hulbert 
C. Y. Loh 


2268 Cambridge Steeet 
2257 Oxford Street 
1863 Powell Street 


(Business person) 
(Tenant) 

(Non-resident property owner) 
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Clause # 4 Continued . 

The persons named to the four remaining positions will be 
reported to Council for approval when the vacancies are filled. 

Specific target dates for the Grandview-Woodland Area 
Planning are as follows: 


ITEM 

Identification of community goals 
Plan for priority neighbourhoods 

(possibly the apartment zones) 
NIP Concept Plan (if applicable) 
Plans for remaining neighbourhoods 

(industrial, single family, conversion 

and commercial zones - sequence to be 

established) 
Completion of N.I. P. implementation 


TARGET DATE 

July 31, 1976 

December 31 , 1976 
December 31 , 1976 


March 31, 1978 
March 31. 1978 


The Committee RECOMMENDED 

A. THAT the persons named in the report of the City 
Manager dated March 11, 1976 be appointed as the 
Grandview-Woodland Citizens' Planning Committee 
and that the preliminary work program to December 
31, 1976 be received. 


B. THAT Alderman H. Bird be appointed as liaison 
Alderman for Grandview-Woodland. 


5. City-owned Site Bounded by Great Northern Way, Carolina 
Street, 5th Avenue and Fraser Street. 


The Committee considered a report of the City Manager dated 
March 11, 1976 (copy circulated) in which the Director of Planning 
provides a status report on the above-described City-owned 
property. A letter dated January 27, 1976 from the Superintendent 
of Parks to the City Manager was distributed at the meeting (copy 
circulated) . 

Discussion followed as to whether this land, purchased for 
housing purposes as agreed by Council in November, 1973 should be 
market or subsidized. 

After discussion, the Committee 

REC0I4MENDED 

A. THAT City staff, in consultation with local 
residents develop a modest density family housing 
scheme incorporating the existing or alternative 
playground facility for the city-owned lands 
bounded by Great Northern Way, 5th Avenue, 
Carolina Street and Fraser Street, and report 
back on specific proposals for either 

market or Assisted Home Ownership Program housing. 

B. THAT City staff continue to explore alternative 
development for the land south of 6th Avenue 
between Glen and Keith Drives. 


Bll 
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RECOmENDATION 

6. City-owned Properties Bounded by Heatley, Hawks and Malkin 
Avenues. 


The Committee considered a report submitted for Information 
by the City Manager under date of March 5, 197 6 (copy circulated) 
in which the Director of Planning provides a status report on the 
above-described lands. 

One portion, a long, narrow, double fronting site at the 
intersection of Malkin Avenue and Atlantic Street was placed on 
the market as an industrial site but none of the bids received 
were acceptable in terms of price offered. Another portion 
represents the site of the new fire hall. A one acre parcel on 
Prior Street was released to the Indian Friendship Centre Society. 
The remainder of the latter portion is to be discussed with 
representatives of the Indian Friendship Centre Society and the 
Strathcona Property Owners and Tenants Association with respect 
to the future joint development of the land. This discussion has 
not taken place. 

SPOTA have also requested this site for a greenhouse and 
gardening project. 

The Committee felt it might be possible to use the remainder 
of the site for an industrial warehousing site. It was agreed 
the Director of Planning should contact representatives of 
SPOTA and advise them that Council does not wish this land to 
remain idle. 

RECOMMENDED 

A. THAT "Portion A" as indicated on the map attached 
to the report of the City Manager dated March 5, 
1976 continue to remain on the market. 

B. THAT the Director of Planning meet with represent- 
atives of the Strathcona Property Owners and Tenants 
Association to discuss development of the land 
indicated as "Portion D" on the above-described 
map, and report back. 

C. THAT the Strathcona Property Owners and Tenants 
Association be advised that as the greenhouse pro- 
ject will not receive funding under the UN Demons- 
tration program, there is no commitment by Council 
to make the land available to SPOTA for a $1.00 
year rent; for a period of up to five years. 


The Meeting adjourned at approximately 5.30 p.m. 

FOR COUNCIL ACTION SEE PAGE(S) 
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STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


March 25, 1976 


A meeting of the Standing Committee of Council on 
Planning and Development was held at the Vancouver Public 
Library, 750 Burrard Street, on Thursday, March 25, 1976 
at approximately 9:45 a.m. 


PRESENT ; Alderman Bowers, Chairman 


Mayor Phillips 
Alderman Bird 
Alderman Harcourt 
Alderman Cowie - (for a portion 
Alderman Kennedy - of the discussion) 


ALSO PRESENT: 


Alderman Boyce 
Alderman Marzari 
Alderman Rankin 


COMMITTEE CLERK: 


M. L. Cross 


INFORMATION 


1. Proposed Lane Closure - Development Permit 

Application #72224 "Marketplace" - 1000 Block 
Robson Street 


The Chairman advised that this application went before 
the Development Permit Board on March 1, 1976 but a decision 
with respect to the development concept was not arrived at 
due to unanswered questions regarding the lane, housing, parking, 
and the economic impact on the remainder of Robson Street. The 
Board agreed that the three involved departments - Engineering, 
Planning and Social Planning would report on the pros and cons 
of the proposed use of the lane by the applicant, with the 
broader aspects also being discussed. 

The Chairman agreed to hear presentations from the 
developer, the Director of Planning, the Director of Social 
Planning and the City Engineer, after which members of the 
audience could present their views or ask questions of the 
developer or City officials. 

Mr. R. Street, representing the N. B. Cook Corporation and 
Anchorage Investments, the developers, outlined the proposed 
development for their lands in the 1000 Blo ck Robson boun.ded by 
Robson, Thurlow and the Smithe-Haro Diversion. 

The proposal would consist of a two level specialty retail 
centre of approximately 73,000 sq. ft. with 2^ levels of parking 
containing 3^0 spaces. A central courtyard would be constructed 
around the existing lane which would be closed except to emergency 
vehicles. The utilities would be left in the lane and it would 
become a pedestrian way. Vehicxilar traffic would be diverted 
onto the Smithe-Haro Diversion via a new 20 ft. lane from the 
developer's property. 

Mr. Street advised that the developer feels this block 
as it exists is underutilized as a Downtown Core block — there 
is inadequate parking — 90;^^ of the merchants have indicated they 
need more parking — it should be a place for people, with small, 
personalized shops. 
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Clause #1 continued : 

They are trying a creative approach to development within 
the guidelines given to developers by the City. 

Mr. R. Spaxman, Director of Planning, advised that the 
Development Permit Board and the Development Permit Advisory 
Panel feel the scheme has merit, as does the Planning Depart- 
ment. A decision on the lane closure has to be reached. If 
it is decided the lane should not be diverted, a new scheme 
would have to be looked for. The developer should try to fit 
the City's concerns into their development. 

Mr. S. Adams, representing the Director of Social Planning, 
advised that they were in agreement with the partial closure and 
diversion of the lane provided a satisfactory settlement re 
the exchange of property is worked out and provided other aspects 
are resolved by the Development Permit Board, i.e. economic 
impact on Robson Street, and the impact on the downtown housing 
stock of the loss of 25 apartment units and 31 sleeping and 
housekeeping units. 

Mr. W. Curtis, City Engineer, advised that he was required 
to make a fim recommendation on the closure of the lane, its 
effect on utilities, transportation, and servicing. He recommends 
against closure. Some of the points raised by Mr. Curtis are: 

- there is a major development containing a courtyard 
only 2i blocks away; 

- the 62 shops should be spread out along Robson Street 
for a linear development in line with the City's 
desire to improve Robson Street as a pedestrian 
corridor; 

- it would cost $2^0,000 to divert utilities from the 
lane onto City streets; repairs to the relocated 
utility lines would affect traffic; 

- the developer does not propose to pay for the lane — 
an exchange of land is proposed — or for utility 
relocation — making a subsidy to the development 

of $615,000. 

- servicing, i.e. garbage collection, should be from 
lanes . 

The Chaiman opened the discussion to members of the 
audience. 

Mr. James Barr, Michelle's Ladies Wear Ltd., opposed 
the shopping centre development and urged the Council Members 
to develop Robson Street as a linear shopping street. 

Mr. Hans Mueller, merchant, indicated it was the N. B. Cook 
Corporation who killed the image of Robson Street by replacing 
30 small stores with one huge development. 

Ms. H. Kristiansen, Chairman of the Robson International 
Co-operative, advised that West End traffic and merchant's 
traffic should remain on Robsofr^Street . The lane should be 
developed as a pedestrian place. 

Ms. D. Becker, Director of four companies in the 1000 and 
1100 Block Robson, stated that the 1000 Block Robson was a 
disaster area and someone should develop. The courtyard is a 
good idea but other merchants in other blocks should be able 
to benefit. 


Cont'd . • • 
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Clause #1 continued ; 

Mr. W. Boynting, property owner in the 1000 Block Robson 
Street, supported the proposed development, including the 
closing of the lane. 

Mr. H. Weinreich felt that before we decide whether to 
close the lane, we should know what kind of development we 
want for the whole area not just one development. Until there 
are people living downtown we should stop talking about 
livability. The lane should be kept open until we know what 
is going- to happen in the whole area. 

Mr. R. Mann, representing a property owner on Robson 
Street, adjacent to the Cook Corporation property, advised 
that if the lane is closed for a courtyard it should be in- 
tegrated with the other merchants on Robson Street. The 
present singular approach of the development is isolating the 
existing commercial that will remain. 

Mr. M. Wright felt the proposal had a certain amount of 
merit — if the amount of parking was modified the traffic 
effect on surrounding streets woiild be modified. He is 
concerned about compensation for the lane. The residential 
component has merit and should be considered in the development. 

Mr. H. Becker, merchant on Robson Street, felt the proposal 
had merit but has problems most merchants weren't aware of. He 
didn't feel a linear development was the answer. 

Mrs. H. Symonds, member of the Board of the Community 
Planning Association, expressed concern over the loss of 
existing housing and urged Coimcil Members to give very serious 
consideration to the demolition of this low rental housing. 

Ms. 0. Mott, representing the West End Community Coiincil, 
advised that the organization has. reservations about the 
development as it will tak-e the intere&t away from Robson into 
the courtyard. They wouldn't be opposed to the closure of the 
lane if it was an extension of the pedestrian activity and 
woiild like to see the treiLcL jof small,. shape carried on and 
housing that is to be demolished replaced. 

A merchant advised that without parking the businesses 
would suffer. There has to be a way for people to get from the 
parking to Robson. The parking spaces should not be monthly 
rental — a good proportion should be for short-term parkers. 


The Chairman advised that due to the length of the 
presentations and discussion, the comments of the Committee 
and other Council Members would have to be deferred to a 
future meeting. 

RESOLVED 

THAT the presentations of the developer and City 
Officials, as wel-l as the comments of the public, 
be received. 


The meeting adjourned at approximately 11:50 a.m. 

FOR COUNCIL ACTION SEE PAGE(S) ..^^„ 
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STANDING COMMITTEE OF COUNCIL 
ON 

HOUSING AND ENVIRONMENT 


March 25, 1976 

A meeting of the Standing Coiranittee of Council on Housing and 
Environment was held on Thursday, March 25, 1976, at 1:30 p.m. in 
the No. 1 Committee Room, Third Floor, City Hall. 

PRESENT: Alderman Harcourt, Chairman 

Alderman Bird 
Alderman Boyce 
Alderman Cowie 
Alderman Rankin 

CLERK: J. Thomas 

The Minutes of the meeting of March 11, 1976, were adopted. 

RECOMMENDATIONS : 

1. Upgrading of Hotels: Fire By-law 

The Committee had for consideration a Manager's Report dated 
March 18, 19 76, in which the Fire Chief submitted a progress report 
on the program of upgrading hotels in compliance with the Fire 
By-law. 

The Fire Chief reported that with the core area 90% completed 
the task force had extended the enforcement prdgram to phase three 
encompassing 400 buildings. Ninety-day Orders had been issued to 
2 30 buildings constructed prior to 19 60 and the task force was 
currently gauging the degree of compliance. A number of owners, 
upon first contact, had indicated they would not comply because of 
conflicting reports in the press stating there would be a further 
study and a relaxation of the by-law requirements. Many of the 
buildings were handled by trust and realty companies who were 
obtaining estimates on renovations for sprinkler systems but were 
hesitant to sign contracts. Fourteen owners had signed contracts 
and thirteen buildings had completed the required upgrading. 

The Fire Chief reported: 

"The situation which is confusing the public is related to the fact that Council, by 
Resolution, has asked the Provincial Fire Marshal to study the Fire Bylaw upgrading 
program and make recommendations. 

The Fire Marshal has indicated he is prepared to report on this by a tentative date 
I of March 31, 1976. 

The Housing Conmittee also asked the Rental Housing Council of B.C. to give some 
concrete cost figures of the renovations required to assess the economic iMpact 
I on the community. 

A meeting was held with the Chief Fire Prevention Officer and this group and it 
was agreed that the Rental Housing Council would contact a number of owners who 
had received orders and had received estimates. 

! It was also agreed that some of these buildings would be jointly inspected by 
! contractors and the Chief Fire Prevention Officer to ensure the orders were 
being properly interpreted. 

The Rental Housing Council of B.C. has not had time to arrange any joint 
inspections up to this date. " 


Cont'd . 
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Pacific Press Ltd. is demolishing the improvements on Lots 
5 to 8 and the portion of Lot B intended for a lane turn 
around and the lane outlet to Granville Street are no longer 
required to serve them. 

The Company has made application to acquire the south 4 
feet of Lot 4, the lane east of Granville Street for 124 
feet north of 6th Avenue and the portion of Lot B reserved 
for a lane turn around. 

We RECOMMEND that the portion of Lot 4, Block 271, D.L. 526, 
the portion of the lane east of Granville Street north of 
6th Avenue and the portion of Lot B, Block 271, D.L. 526 
outlined red on Plan D-52-1 Amd. be conveyed to the Company 
subject to the following conditions: 

(a) The sale price to be $14,820 in accordance with the 
recommendation of the Supervisor of Property and 
Insurance . 

(b) The Company to bear the costs of closing out the 
lane outlet for the dead end lane at Granville 
Street, the lane entrance for the lane east of 
Granville Street north of 6th Avenue and the closing 
out, relocation and re-routing of the utilities in 
the lane as required, to the City Engineer's 
satisfaction. 

(c) A public utilities easement over the closed lane 
to be reserved for a transformer kiosk. 

(d) The Company to grant an easement to the City over 
that portion of Lot 8 outlined green on the said 
plan. 

(e) The Company to consolidate the portions of lands to 
be conveyed together with the Company owned lands, 
all as outlined yellow on the said plan to form one 
parcel . 

(f) The Company to bear the costs of survey plans and 
registration to effect the registration of 
consolidation. 

( g) The execution of any agreements deemed necessary 

by the Corporporation Counsel and the City Engineer." 

Your Board 

RECOMMENDS that the foregoing report of the City Engineer and 
Supervisor of Property and Insurance be adopted. 


FOR kw?m:i SEE ?ASS(S) ^..■^fi^ 
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The Chief Fire Warden addressed the Committee and advised the 
City's Fire By-law had been checked against those of other Canadian 
cities and was found to be consistent with accepted standards. The 
City of Winnipeg was slightly more stringent. The City's by-law 
was introduced before the Provincial Fire Marshal's Act was changed 
to incorporate requirements respecting means of egress from buildings. 
The Provincial Fire Marshal had indicated, unofficially, the City's 
standard was acceptable. 

The Committee heard submissions from Mr. R.J. Dolman, Mr. P. 
Hallstein, Mr. R. Wilson, and Mr. R. Heller, on behalf of the Rental 
Council of B.C., suggesting that alternatives to sprinkler systems 
should be considered. The Rental Housing Council requested that 
enforcement of the by-law be suspended or relaxed until suitable 
alternatives had been developed in consultation with the owners and 
submitted the installation of sprinklers, or the upgrading to 
Section 38 standards, in older apartment buildings would be unneces- 
sarily costly methods of preventing loss of life and would result in 
the removal of reasonably priced rental housing from the market. 

Mr. Dolman advised a random sampling of thirty buildings revealed 
the average cost of installing sprinkler systems would be $1,491 per 
suite - the minimum of $750 and maximum of $2,631 varying with the 
type of construction of the building. Under the provisions of the 
Landlord and Tenant Act these costs could be passed on to the tenants, 
many of whom were elderly and on pensions. Mr. Hallstein demonstrated 
an inexpensive photo-electric smoke and heat detection device which he 
claimed was more effective and gave earlier warning of fire than a 
sprinkler system. Mr. Wilson referred to great technical advances 
in the past few years and pointed out this knowledge was not available 
when the City Fire By-law was written. 

A resident of Tudor Manor requested the Committee consider a 
grading system for apartment buildings. She advised some of the 
residents of Tudor Manor had lived in the building up to 45 years; 
they kept their apartments immaculate and should not be classified 
with the high risk buildings. The aesthetics of sprinkler systems 
should also be considered, as cosmetic treatment would not entirely 
disguise the pipes. 

Mr. A.F. Cottman, on behalf of tenants of 1101 Nicola Street, 
requested the Committee consider the following: 

a. the by-law be amended by removing apartment blocks from 
the same category as hotels; 

b. establish a point rating system for buildings; 

c. set up an appeal process with an appeal board including 
a tenant residing in an apartment block outside of the 
core area which would come under the provisions of the 
by-law. 

Mr. Bruce Yorke, Tenants Council of Vancouver, submitted 
that any costs incurred in upgrading premises should be shared and 
not borne solely by the tenants. 

The Chairman pointed out the by-law had been introduced to 
protect the lives of those most vulnerable, the senior citizens, and 
so far as alternatives were concerned the City was bound by the 
Provincial Fire Marshal's Act and could not introduce provisions 
repugnant to the Act. 

He was hopeful that the Provincial Fire Marshal could be present 
when Alderman Volrich's motion relating to the enforcement of the 
Fire By-law outside the core area was debated by Council. 


Cont'd . . . 
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Following discussion, it was 
RECOMMENDED , 

A. THAT the Fire Chief be instructed to report to the 
Committee on: 

1) a differential system between hotels and 
apartment buildings; 

2) the respective merits of smoke and heat 
detectors as opposed to enclosed stairwells 
and fire doors; 

3) investigation of a point grading system for 
buildings in consultation with representatives 
of rental owners and tenants groups . 

B. THAT the Manager's Report dated March 18, 1976, be 
received. 


2 . Criteria and Guidelines for Family Housing 

The Director of Housing addressed the Committee on a Manager 
Report dated March 23, 1976, in which the Director of Planning 
reported as follows: 

"During the past months, discussions have taken place 
with C.M.H.C. regarding the funding for some 200 family 
housing units submitted through City proposal calls. 

The City Planning Department and C.M.H.C. informed the 
Director of Housing that they considered the form of 
housing proposed for family living was inappropriate. 
The applications indicated three storey walk-up (with 
elevator) apartment buildings. It was subsequently 
established that the City needed a set of guidelines and 
design criteria for such family housing proposal calls. 
The Planning Department has agreed to initiate the work 
for this item, but because of its other work programs 
and availability of the professional/expert staff needed to 
develop these guidelines, has indicated that the guidelines 
could not be produced before early summer. Because the 
guidelines are an essential pre-requisite of any further 
family housing proposal call the Chairman of the Housing 
Committee has suggested that a consultant architect be 
engaged by the City for the purpose of preparing such 
guidelines and criteria. The consultant architect would 
be responsible to the Director of Planning and would work 
in consultation with the Housing and Social Planning 
Departments. The estimated costs to prepare such criteria 
and guidelines is $2,000. The cost is fairly low because 
the Federal and Provincial Governments have already 
published family housing guidelines and much of this work ca 
be utilized by the consultant in preparing guidelines 
appropriate for the City of Vancouver. 

The Director of Finance advises that there are sufficient 
funds in the Public Housing Fund." 

Following discussion, it was 

RECOMMENDED, 

A. THAT the Director of Planning be authorized to engage 
a consultant architect f-br the preparation of criteria 
and guidelines for family housing upon which a proposal 
call may be instituted. 
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B. THAT the Director of Planning be authorized to spend up 
to $2,000 for the preparation of criteria and guidelines. 

C. THAT the funds for such services be charged to the Public 
Housing Fund. 

D. THAT the Manager's Report dated March 23, 1976, be received. 
INFORMATION ; 

3 . What Should Be Considered As Compact Housing 

On December 18, 1975, after considering two housing proposals 
for sponsorship as demonstration projects under a joint City/ 
G.V.R.D. program the Committee instructed the Director of Planning 
to report further on why the proposals should be considered as 
compact housing. 

The Committee had for consideration a Manager's Report dated 
March 11, 1976, in which the Director of Planning reported on the 
appropriateness of the two proposals which related to a duplex 
proposed by Mr. P. Wardle at the north-east corner of Trafalgar 
Street and First Avenue and a triplex proposed by Marathon Realty 
for one of ten undeveloped infill lots on the C.P.R. right-of-way 
located in Kitsilano Point. The Director of Planning reported aa 
follows : 

" In discussing and/or evaluating the appropriateness of these two proposals 
as demonstrating gDod quality compact housing, reference should bt macte to 
the objectives of the Compact Housing program as approved by City Council 
July 1975. 

HOUSINg DEMONSTRATION PROGRAM OBJECTIVE 

The overriding objective of the Program is to demonstrate that medium 
density housing is an acceptable alternative to the detached single 
family house. 

It is important to ensure that compact housing is not perceived as low 
cost, subsidized, or tract housing. Rather, compact housing is housing 
that provides the positive attributes of the traditional single family 
house in a manner that uses less land; it is an alternative between the 
detached house on 33-66 foot lot and the three storey apartment building. 

Families can no longer afford the high cost of a detached single family 
house and hence they are turning to compact housing as the onljr eppnomic 
housing available. However, most of the compact housing currently being 
built does not meet the requirements for good family living. The 
Demonstration Projects provide an opportunity to find out if innovations 
in the design, construction, and management of compact housing can improve 
its liveabllity for families. 

Economically it makes sense for a municipality to encourage compact 
development in areas where existing community services/facilities are 
under-utilized, and where it is acceptable to the surrounding area residents. 

What we learn from these demonstration projects can be applied to private 
market housing elsewhere in the City and the Region where land costs are 
lower, and to socially assisted housing in which the constraints of time 
and funding make it very difficult to experiment with new ideas. 

In response to the Standing Committee on Housing and Environment request, 
the following reasons are given for sponsoring these developments as 
"Compact Housing" Demonstration Projects: 
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FIRST AVENUE AND TRAFALGAR STREET 

1) the scheme provides two units (density = 26 units per acre) on a 
smaller than normal lot {28.2'xl20') at a cost ranging from $75,000- 
$85,000 versus one single family house (density a 10-11 units per 
acre) at a cost of $130,000. 

2) the scheme is compatible with the surrounding streetscape. This 
includes the building's form, i.e. scale, exterior treatment, sloping 
roof lines etc., and the preservation of an existing stone wall, 
gate and vegetation. 

3) the scheme is addressed toward ensuring privacy between the project 
units while maintaining the privacy enjoyed by adjacent residents. 
This includes such design features as: individual entrances, location 
and orientation of roof decks and windows, and a masonary party wall. 

4) the scheme provides a high degree of liveability for the residents 
(including one family unit as requested by Kitsilano Local Area 
Planning). This includes: adequate storage conveniently located 
within the unit, covered parking, exterior storage adjacent to the 
unit, and the location/orientation of usable exterior living areas 
relative to interior space, and floor areas that provide the spacious 
feeling of a single family house. 

TRIPLEX - CPR RIGHT OF WAY (KITSILANO POINT ) 

The development would provide three townhouses on a 50 ft. x 120 ft. lot 
(site density = 26 units per acre) without sacrificing the liveability 
of the proposed units or conflicting with the character of the neighbour- 
hood. This scheme provided many of those attributes which are often 
missing in most other "compact" accommodation, eg. family accommodation, 
adequate storage (basements), privacy, etc. 

FUTURE PROJECTS 

City Council requested that a mixture of compact housing types be included 
as demonstration projects: 

Thesfe 2 projects fall generally within the following categories: 

- duplexes, triplexes or fourplexes on lots that are presently considered 
too small for this type of development under the RS-2, RT-2 or RM-1 
zoning schedules; 

and 

- more possiblity for outright ownership or more flexible group ownership 
methods than present condominiums. 

The Selection Corrmittee is looking for projects that would satisfy the 
following: 

- at least one conversion of an existing building taking into account the 
questions of general land use (Floor Space Ratio, setbacks, etc.) and 
construction quality (degree of soundproofing, fire exits, etc.); 

- alternative ways to develop 66-foot lots that are usually subdivided 
for two large detached homes under the present zoning by-law; 

_ fairly high density hfttmi^ a4teiFf«rtiv6& to 
apartments, especially for sloping sites in Fairvip'" or Kitsilano; 
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- housing units selling at reasonable prices, i.e. eligible for the 
assisted home ownership program." 

I PROGRAM SERVICES FOR DEVELOPERS 

1) GVRD staff time to work with the developer/builder and municipal staff 
during the design phases and public hearings (if any), and to keep 
records of the nrnoress of the nroject. 

2) GVRD architectural consultant time to review the project designs and 
offer suggestions. 

3) Design subsidy of up to $600 to compensate the developer for extra 
design work and meetings or the building of scale models etc. 

4) GVRD staff time and research funds to undertake quick studies of 
specific problems that may arise with the housing design or approvals 
process . 

5) GVRD staff and consultant time to test completed projects 8 months to 

a year after they are built and occupied. This evaluation would include 
the opinions of residents and neighbours, the satisfaction of the muni- 
cipality (fire engineering, police, planning, etc.) and an assessment 
of market viability. 

6) GVRD staff and consultant time to promote the housing when complete 
through such means as open houses and information brochures. " 


Mr. Bob Burgess, Housing Consultant, Planning Department, 
G.V.R.D., addressed the Committee and advised the demonstration 
projects would provide some middle density alternatives to 
overcome the prejudice created by some poor examples of compact 
housing constructed elsewhere in the regional district. 

It was, 

RESOLVED , 

THAT the report of the City Manager dated March 11, 
1976, be received. 


The meeting adjourned at approximately 3:15 p.m. 


* * * * 

FOR COUNCIL ACTION SEE Pm{S)..^AQ, 
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STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 



March 25, 1976 


A meeting of the Standing Committee of Council on 
Finance and Administration was held in the No. 3 Committee 
Room, third floor. City Hall on Thursday, March 25, 1976 
at approximately 1:30 p.m. 

PRESENT ; Alderman Volrich, Chairman 
Alderman Bowers 
Alderman Marzari 
Alderman Kennedy 
Alderman Sweeney 

COMMITTEE 

CLERK: G. Barden 


RECOMMENDATION 


1. 1976 Civic Cultural Grants 

The Vancouver City Co\incil on December 2, 1975 established 
that cultural grants in 1976 would not exceed a total of 
$275,000 when the following motion was passed: 

••11(a). In 1976, the total of Cultural Grant recommenda- 
tions may not exceed an increase of Sfo over the 
1975 total (or approximately $275,000 excluding 
the Centennial Museum and the Vancouver Art 
Gallery) and those organizations who receive a 
grant in lieu of rental of the civic-owned theatres »" 

The Committee had for consideration a Manager's report 
dated March 15, 1976 (copy circulated) and summary outlining 
cultural grant requests for 1976, wherein the Director of Social 
Planning recommends approval of grant requests in the amoxint of 
$256,021. The Committee also had for consideration a memoranda 
from the Deputy Director of Finance dated March 24, 1976 (copy 
circxilated) giving a summary of the financial position on the 
grant recommendations of the Director of Social Planning. 

Grants recommended by the Director 

of Social Planning - $256,021 

City Stage grant (approved by Council 

from within the $275,000) - $ 9,000 

Urbanart grant (approved by Council 

from within the $275,000) - $ 2,500 
Provision for increased theatre 

rental rates - $ 14,394 

Metro Co-op Theatre Society provision 

based on 1975 grant of $3,500 plus Sfo - $ 3". 7^0 

TOTAL $2^5,695 
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Following discussion the Committee took action as follows: 

RECOMMENDED 

A. THAT City Council approve the following grants 
as recommended by the Committee: 

Committee's 

Name of Organization 1975 Grant 1976 Request Recommendation 


Arts Club Theatre 

$2. 500 

$10,000 

$2 , 700 

Acme Theatre 


5,000 

1,500 

Breadbaker's Puppet 




TVipatrp 

X i. 1 ^ GL KJ J. ^ 

2, 500 

2,700 

2,000 

B. C. Bovs Choir 

2,000 

2,000 

2,000 

Canadian Music 




ComDet itions 

_ 

750 

500 

Centre Cultural 




Colombien 


3,500 

500 

Carousel Theatre 

1,000 

2,000 
ll,ggO 

2,000 

Commiinity Music School 

11,000 

11,000 

Friends of Chamber 




Music 

250 

300 

300 

Jabberwocky Children's 




Theatre 

2,000 

2,160 

2,160 

Jionior Symphony Society 


1,000 

7 

500 

500 

Kiwanis Music Festival 

450 

500 

Metropolitan Opera 




Auditions 

150 

150 

150 

Native Uaugnters oi B. u. 

OUU 

ttUU 

ttUU 

raciiic Ballet ineatre 

1 , UUU 

<d , UUU 

1 , UUU 

Paula Ross Dance 




ou o± ex/y 

n nnn 

A. , VJVJVJ 

9 nnn 

1 nnn 

X , VJVJVJ 

Sculptors Society of 




B.C. 


1,775 

1,000 

Tahmanous Theatre 

2,000 
500 

3,000 

2,160 
750 

Vancouver Bach Choir 

1,000 

Vancouver Ballet 




Society 

450 

1,200 

500 

Vancouver Chamber Choir 

1,000 

2,000 

1,500 

Vancouver City Hall 



Choristers 

400 

400 

400 

Vancouver Junior Club 




for Performing Arts 

1,000 

1,000 

1,000 

Vancouver Little 




Theatre Association 


4,600 

1,000 

Vancouver New Music 




Society 

500 

2,500 

1,000 

Vancouver Society for 




Early Music 

4,500 

4,^60 

4,S60 

Vancouver Theatre in 




the Park 

4,000 

5,000 

4,320 

Vancouver East 



3^,500 

C-ultural Centre 

35,2.00 

3^,500 


B. THAT a grant of $4,300 be approved for the Anna 
Wyman Dance Theatre subject to funding being 
applied against Vancouver theatre rentals and 
local production costs j 
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C, THAT the following grants equal to theatre rentals, 
1975 rates, be approved plus any increase in 
theatre rental rates, based on the same n\;imber of 
performances as last year: 

1975 Grant 1976 Request Committee's 

Recoimnendation 

Vancouver Opera 

Association 21,646 2^,000 21,646 

(This grant request 

coincides with the 

City's 1976 fiscal 

year) , 

Vancouver Symphony 73,295 100,532 73,295 

Society 
(This grant request 

is for the 1976-77 

performance year). 

Playhouse Theatre 49,000 56,000 49,000 

(This grant request 

is for the 1976-77 

performance year). 


It was noted that the City Manager and the Director of 
Finance will be reporting to Council on increased theatre 
rental rateSo 

D. The Committee took no action on the following two 
grant requests : 

Western Front Society - $2,000 
U.B.C. Chamber Singers - $1,000 

E. Metropolitan Commimities Council grant request of 
$150 for 1976 was deferred as it was not seen as 

a cultural event but a community or festival event. 

F. The Committee RECOMMENDS that grants not be approved 
to the following organizations: 

Columbia Society of the Arts 
Gujarati Society B.C. 
Neighbourhood Planning 
Visual Arts B. C. 

G. THAT a vote of thanks be extended to Martin Linsley, 
Janet Bingham and Don Fairbrother for their assistance 
in reviewing the grant applications. 

H. THAT the following two grants be approved: 

New Play Centre - $1,000 ^ 

Westcoast Actors Society - $1,500 ^ 

CONSIDERATION: 

^ Motions to approve grants in the amounts of 

$1,500 and $2,000 for New Play Centre and Westcoast 
Actors Society respectively were put and resulted 
in tie votes and are therefore submitted to Council 
for CONSIDERATION. 
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It is noted that the $11,000 grant to City Stage 
included in the recommendations to the Committee was 
previously approved by Council on March 9> 1976 

The grants recommended, including those previously 
approved by Council, total $25d,S41» It is noted that 
increased theatre rentals and the Metro Co-op Theatre 
provisions amounting to $lS,174 have not been dealt with 
by Coiincil. 

RECOMMENDATION 

2 . Capital Grant Request from ' 
Y.M.C.A. for Langara Property 

The Committee had for consideration a Manager's report 
dated March 11, 1976 and a brief from the Y.M.C.A. outlining 
the Y.M.C.A. 's capital grant request to the City for $333,000 
spread over three years for construction of their "Family Y 
Project" on the lands purchased by the Y.M.C.A. from the City 
in Langara (copies circulated). 

The Y's brief states that the total cost of the project 
has been estimated at just over three million dollars of 
which $1,700,000 has been contributed by individuals in 
business in their capital fmd drive. They further stated 
that the Provincial Government has promised a grant of 
$333,000. Representatives of the Y advised that they would 
be providing the City with a much needed swimming pool 
facility in the Langara area. The pool would be open to 
the public on the same basis as a community centre with the 
same admission charged. However, they do encourage member- 
ship in the Y. 

Although the Committee favoured such a project, it was 
felt that a grant of this size coiild not be recommended to 
City Council because of the City's present anti-inflation 
program and tight budgetary constraints. The Y.M.C.A. has 
not had estimates from their contractors on the cost of the 
construction, and it was suggested that they get the estimates 
and submit a revised report on their actual needs. It was 
felt that the Committee would be much more receptive to a 
lesser figure being advanced based on their actual needs. 
It was noted that the annual budget review has not yet been 
completed and consideration of this request should be delayed 
until after that. 

Following further discussion it was 
RECOMMENDED 

THAT this matter be deferred until after completion 
of the annual budget review. 


3. Langara LIP Application for 
Peripheral Fitness Circuit 

The Committee considered a letter from the Park Board 
dated February 11, 1976 as follows: 

"It was reported that the Mayor was unsuccessful 
in having the Federal Government increase the 
grant from $31,500 to $45,000 as requestedo 
The Provincial Government agreed to a 1/3 
grant of the original estimated cost of the 
project of $150,000. The City's Standing 
Committee on Finance and Administration had 
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agreed that the Board should again request 
the Mayor and Members of City Council to 
increase the City's allocation of the project 
from $38,100 to $6S,500 to allow for a total 
project of $150,000 rather than a reduced 
project of $92,800. 

•It was regularly moved and seconded, 

RESOLVED: That the Board pursue this 
matter with City Council.'" 


Following discussion it was 
RECOMMENDED 

THAT this matter be referred direct to Council 
together with a report from the City Manager. 


4. Park Board Revenue Budget 

The Committee had for consideration a Manager's report 
dated March I5, 1976 (copy circulated) giving details of 
accounting changes in the Park Board Revenue Budget. 

Following discussion it was 

RECOMMENDED 

THAT the accounting changes in the Park Board 
Revenue Budget be approved as follows: 

Ao Income Operations are to be a regularly budgeted 
f motion of the Board subject to all requirements 
of budget presentation and review as accorded to 
other budgeted accounts. The net revenue budgeted 
and generated by the Income Operations shall be 
a reduction of the Board's total budgeted and 
actual expenditures in the current year, i.e. 
treated as part of the V.P.B. basic funding 
together with the funds provided by City Council. 

B. Capital improvements formerly funded from profits 
of Income Operations to be considered as New and 
Non Annual Recurring Items to be proceeded with 
upon the passing of the annual budget. The budgeted 
total of such projects shall be determined by the 
profit figures of the immediately preceding year 
after meeting the budgeted revenue requirement in 
that preceding year. A portion of such profits 

may be allocated for future capital projects in 
each annual budget presentation subject to 
approval of City Council. 

C. Rink and Pool operations transferred to the 
Recreation Division no longer to be considered as 
funded by Income Operations but are to be the 
responsibility of and regialarly budgeted functions 
of the Recreation Division subject to all the 
requirements of budget, presentation and review 
accorded to other accounts of the Recreation 
Division. 
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SOCIAL SERVICE & HEALTH MATTERS 

INFORMATION ; 

1. Employment Preparation Project 
(C.A.P. Project) 

The Acting Social Service Administrator reports as follows: 

"The Employment Preparation Project, which was approved 
as a Canada Assistance Plan Project in May, 1970, got 
lAnderway on July 13, 1970. Mr. Carlos Charles is the 
Project Co-ordinator . 

Two groups of ten men each were selected from the case- 
load of married employable men on Social Assistance. 
These groups alternate every two weeks between the class- 
room program and work in the Park (Central Park). 

Classroom Program 

The classroom program is an informal setting. The 
emphasis is on personal development and also on getting 
to know and use the community resources. Resource 
people are invited to meet with the group to discuss 
topics relevant to employment. The classroom experience 
has helped the men work together as a cohesive group. 

jtfork Activity 

Absenteeism is a problem and different methods are 
being used to alleviate it. The work itself involves 
Park maintenance; e.g. trimming, back brushing, footpath 
clearing, digging drains, etc. The Park Board foremen 
appear competent to handle problem situations. It is 
reported that their level of work is not yet at par with 
the regular Labourer I. 

Earnings 

Wages are $3.23/hour - $125.00 on a five day week. The 
usual earnings exemption does apply. 

Remarks 

It became quite evident at the outset of the Project that 
most of these men have serious family and personal problems. 
Unemployment might be the cause of these 'other' problems. 
An assessment is being made of each family's situation and 
counselling services are being provided. 

Generally the group is willing to participate, but they 
are also hoping that this experience would provide them 
with a greater opportunity to become independent. 

Unfortunately there is no guarantee for fulltime employment 
at the end of this course, but with the help and co-operation 
of the Park Board, Canada Manpower, Provincial Alliance of 
Businessmen, and other community resources as well as 
programs like 'Creative Job Search Techniques', it is hoped 
that most of the men would either be placed in employment 
or receive upgrading or retraining to enhance their employ- 
ability. 

This project should be beneficial to most men who cannot 
see a glimmer of hope of becoming self-supporting. 

A more detailed assessment would be available at a later 
date. " 

Your Board submits the matter to Council for INFORMATION. 


standing Committee of Council ••• • 

on Finance and Administration 
March 25, 1976 

INFORMATION 

5 . Artist's Gallery Grant Request 

This matter was deferred for consideration at the 
next meeting. 

The meeting adjourned at approximately 3:30 pom. 
^^^^^^^^^^ 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 

March 25, 1976 


A meeting of the Standing Committee of Council on Planning and 
Development was held in the No. 1 Committee Room, Third Floor, City 
Hall, on Thursday, March 25, 1976 at 3.30 p.m. 

PRESENT: Aid. Bowers, Chairman 

Aid. Bird 

Aid. Cowie 

Aid. Har court 

Aid. Kennedy 

CLERK: M. L. Cross 


RECOMMENDATION 

1. Report of the Central Waterfront Advisory Committee . 

: The Committee considered a memorandum dated March 9, 1976 

forwarding a report of the Central Waterfront Advisory Committee, 
and a memorandum dated March 10, 197 6 from Aid. Kennedy to the 
Mayor (copies circulated) . 

i Mr. G. MacPherson of the Port Authority and Mr. J. McLernon 

! of Marathon Realty were present for the discussion. 

i Mr. R. Spaxman, Director of Planning reported on the activities 

i of the technical committee wherein representatives of each organi- 
I zation involved-Ministry of State for Urban Affairs, C. P. Rail, 
■ National Harbours Board, Bureau of Transit Services, Marathon Realty, 
j Greater Vancouver Regional District and the City - met to obtain 
j agreement on policies they could support, based on the 23 Policies 
j adopted by Council as Stage III of the Burrard Inlet Waterfront 
i Study. 

Mr. Spaxman reviewed the 24 new policies and pointed out the 
i differences from the previous ones. He advised that in future 

planning, more attention should be paid to continuing port and rail 
facilities. 

With respect to Policy 24, "that a continuing panel be 
established...," the Chairman advised that in the Mayor's memoran- 

1 dum, he suggested it would be more appropriate if the work of the 
Planning Department was submitted to the interested parties for 

i individual comments. Mr. Spaxman was opposed. The Port Authority 

i agrees that the Panel should continue. 

The Committee made the following amendments to the Policies: 

Policy 11 - Delete "Consideration in the future 
i should be given to other uses such as a maritime 

museum east of Abbott Street. " 

Policy 12 - Should read "That marinas for smaller 
vessels should be encouraged particularly in the 
western parts of the area, subject to the advice 
of the Port Authority on the safety capacity of 
the affected water. However, floating homes and 
- offices should be severely limited." 



Report to Council 

Standing Committee of Council 

on Planning and Development 

March 25, 1976 Page 2 


Clause No. 1 Continued . 

Policy 24 - Should read "That the Director of 
Planning continue to consult with affected parties 
during the drafting of any zoning By-law covering 
the Burrard Inlet Waterfront study area." 

Mr. D. Hickley, Assistant Director, Central Area, outlined the 
scheduling: 

- the Bayshore have submitted plans but there is no time 
schedule set up. 

- the Harbour Park application has been received - processing 
should be finished end of April - permit may be issued 
middle of May. 

- Pedestrian analysis report to Committee end of April. 

- Waterfront - rough draft end of April circulated to 
affected parties for major comments - modifications and 
revisions - Committee end of May - public meeting in June - 
Committee, September - Public Hearing, September - 

GVRD 3rd reading, middle of October - By-law enactment, end 
of October. 

Mr. MacPherson advised that the National Harbours Board will co- 
operate with the City but would like to reserve the long term decision 
on port facilities. Funds have been requested for a study on the 
future needs of the Port over the next 25 years. As part of this 
study, they have gone ahead with an economic impact study, which is 
currently being printed. Copies will be distributed in the next two 
or three weeks. 

After discussion, the Committee 

RECOMMENDED 

A. THAT the zoning By-law for the Burrard Inlet Water- 
front be drawn up along the lines of the 24 policies, 
as amended by the Committee. 

B. THAT the proposed schedule to the end of May, 197 6 
be approved. 


2. Sites for Mini-Motorcycles . 

The Committee considered a memorandum dated March 3, 1976 from 
Aid. Cowie forwarding a memorandum from him to the Mayor dated 
January 28, 1976 and related correspondence (copies on file in City 
Clerk's Office) requesting authority for the Planning and Engineering 
Departments to investigate locations for mini-cycle parks for 
children ranging in age from 8 to 14. 

Several sites had been suggested but there seems to be only 
one that may be suitable - south of re-located Marine Drive abutting 
North Kent Avenue, west of Boundary Road. 
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Clause No. 2 Continued . 
RECOMMENDED 

THAT the Director of Planning, in consultation with 
the City Engineer, investigate the possible use of 
the above site as a mini-motorcycle park for children; 
and report back including costs, in three weeks. 


The Meeting adjourned at 5.05 p.m. 


FOR COUNCfL ACTION SEE PA6E(S) C>.kl.. 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 

March 25, 1976 
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A meeting of the Standing Committee of Council on Community 
Services was held in the No. 2 Committee Room, Third Floor, City Hall, 
on Thursday, March 25, 1976, at approximately 3:30 p.m. 


PRESENT; 


ABSENT ; 


Alderman Rankin , Chairman 
Alderman Boyce 
Alderman Marzari 
Alderman Volrich 

Alderman Sweeney 


COMMITTEE 
CLERK; 


H. Dickson 


INFORMATION 


1. The Faces, 795 Seymour Street 

The Committee had before it for consideration a Manager's 
report dated March 12, 1976 in which the Director of Permits and 
Licenses reported as follows: 

"On February 5, 1976, the Community Services Committee 
requested a report on why The Faces Cabaret at 795 
Seymour Street is permitted to operate in a unique manner, 
using banquet permits, unlike all other cabarets in the 
downtown area. 

The Faces is licensed as a club, not a cabaret and is 
not eligible for a liquor license as the club has not 
been registered as a society under the Societies Act and 
therefore cannot meet the requirement of being in operation 
as a society for a minimum of one year. The Liquor 
Administration Branch and the Police Department agreed to 
issue banquet permits on weekends until such time as the club 
was registered as a society and became eligible for a liquor 
license. 

We have now been informed that the Liquor Administration 
Branch will not issue any further banquet licenses to 
The Faces because of unsatisfactory operation, and 
liquor will no longer be permitted on the premises." 

There was brief discussion on the operation of this establishment 
during which a representative of the Police Department advised the 
Committee that the operation of The Faces has improved during 
recent weeks although the Police did observe patrons drinking on 
the premises the immediate past weekend. 

Following discussion, it was 

RESOLVED 

THAT the Manager's report dated March 12, 1976 on 
the operation of The Faces Cabaret at 795 Seymour 
Street be received. 


Continued on Page 2 
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2 . Juveniles in The Dance Machine Cabaret 

The Committee had before it for consideration a Manager's 
report dated March 11, 1976, on the Dance Machine, 887 Seymour 
Street, in which the Director of Permits and Licenses reported 
as follows : 

"I have received a report (copy attached) from the 
Gastown Team of the Downtown Community Resources 
Board advising that between August 14, 1975, and 
February 29, 1976, there were 42 instances where 
juveniles were found to be frequenting a dance hall 
at 887 Seymour Street. The premises is known as the 
The Dance Machine and a 1976 dance hall license is 
issued in the name of Seymour Dance Machine Inc. . 
No liquor license has been issued. 

In the fall of 19 75, the operators, John Fuller and 
Douglas Moran,- were informed that under the provisions 
of the License By-law no person under the age of eighteen 
is allowed in the dance hall and also that the premises 
must close at 2:00 A.M.. It is quite apparent from 
the attached report from the Gastown Team that the 
operators have made very little effort to keep juveniles 
out and the premise s is a place for runaway juveniles 
to find contacts for liquor, drugs and for other illicit 
purposes . 

I therefore, RECOMMEND that the operators of the Dance 
Machine be requested to appear before the Community 
Services Committee to discuss the status of the Dance 
Hall license." 

The operator of this club, Mr. John Fuller, had been advised 
of the report and appeared before the Committee this date with 
his lawyer, a Mr. Maxwell, and presented a letter dated March 20, 
1976, addressed to Mr. K. Armstrong of the Department of Permits 
and Licenses. (Copy circulated) 

The Committee noted the following sentence from the letter: 

"We are doing our best to keep juveniles off our premises, 
but when so many of these juveniles have 'Photo ID' which 
appear genuine, it makes things very difficult for us." 

Although the Dance Machine is not licensed to serve liquor, 
the Dance Hall license it does have prohibits persons under the 
age of eighteen from being on the premises. 

The Committee stressed that 'Photo ID' cards are not acceptable 
proof of age, that only the following types of ID are acceptable: 

1. Valid Driver's License 

2. Passport 

3. B.C. Identification Card, issued by the Motor 
Vehicle Branch 

4. Naturalization Certificate 

The Committee reviewed briefly the list which was provided 
by the Downtown Community Resources Board of incidents in which 
juveniles were involved at the Dance Machine. 

A representative of the Police Department advised that 
police have arrested numerous people who have been in the club 
and actually on the premises in possession of drugs and that 
drugs have been found on the premises. He stated the operation 
showed marked improvement the past weekend but this was after 
the operators had been advised of the report to the Community 
Services Committee. 


Continued on Page 3, 
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Clause No. 2 Continued ; 

The Police spokesman told the Committee a back room in the 
Dance Machine often reeks of the odour of marijuana and that the 
operators had been warned by police not to accept photo ID cards 
other than those listed above, as proof of age. 

Lawyer, Mr. Maxwell pointed out to the Committee that of 
the 12 juvenile incidents in February cited in the Downtown 
Community Resources Board report, five were outside the club. 
He advised he has urged the operators to alter their practice 
of stamping patrons' hands as having paid the admission fee prior 
to being checked for proper ID. 

He stated this practice means people refused entrance 
do have the stamp on their person. The police representative 
replied this is an extremely poor method of control as the stamp 
permits persons to re-enter the premises. 

In response to a query from the Committee regarding drinking 
on the premises, the police representative stated there has been 
very little, however, some patrons have been observed consuming 
alcohol on the premises and liquor bottles have been found inside 
the dance hall. 

The Committee warned the operator that unless there is a 
drastic improvement in the operation of the club, particularly 
with regard to the number of persons under age eighteen on the 
premises, the license will be revoked. 

Following discussion, it was 

RESOLVED 

A. THAT the Director of Permits and Licenses inform the 
operators of all dance halls in the City that only 
the following types of ID shall be accepted by them as 
proof of age for admission to such dance halls: 

i. Valid Driver's License 

ii. Passport 

iii. B.C. Identification Card, issued by the 
Motor Vehicle Branch 

iv. Naturalization Certificate 

B. THAT the Police Department and the Downtown Community 
Resources Board submit monthly reports to the Community 
Services Committee on the operation of The Dance Machine, 
that copies of such reports be provided to the operators 
of the Dance Machine, and that the Community Services 
Committee review the operation of the Dance Machine in 

3 months. 

RECOMMENDATION 

3 . 616 Robson Street - License Application 

The Committee had before it for - consideration a Manager's 
report, dated March 12, 1976 in which the Director of Permits 
and Licenses reported as follows : 

"On February 26, 19 76, the Standing Committee on 
Community Services passed the following resolution: 

'THAT the application of Mr. William Murdock for a 
restaurant/cabaret license for premises at 616 Robson 
Street be refused in accordance with advice to him 
from the Director of Permits & Licenses that no license 
would be issued if Mr. Philip Lloyd was, in any way, 
connected with the operation. ' 


Continued on Page 4. 
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Clause No. 3 Continued 


This resolution was adopted by City Council on March 9, 
1976. When considering the application on February 26, 
1976, the Committee was aware of an agreement whereby 
Mr. Murdock agreed to purchase from Mr. Lloyd the 
operating company of the business. Pacific Restaurants 
Ltd. , over a 3% year term and in default of payment the 
business would revert to Mr. Lloyd. 

Another proposal has now been submitted by Mr. Murdock 
whereby he wishes to transfer ownership of two of his 
revenue properties to Mr. Lloyd and in turn Mr. Lloyd 
will transfer complete ownership of Pacific Restaurants 
Ltd. , all assets in the building and assign the lease 
of the building to Mr. Murdock. A letter has been 
received from Mr. Lloyd agreeing to this transaction. 
Attached are copies of letters from Mr. Murdock, Mr. 
Lloyd and the law firm of Long, Miller, Falconer and 
Long, concerning this new proposal to obtain a license. 

The two properties to be transferred to Mr. Lloyd are 
situated at 2651 Fraser Street and 1871 E. 7th Avenue. 

If the Committee approves the request from Mr. Murdock for a 
Restaurant/Cabaret License at 616 Robson Street, it should be 
subject to him first submitting the necessary documents to The 
Director of Legal Services showing that Phil Lloyd has no further 
managerial or financial control over the business proposed to be 
licensed. " 


Appearing before the Committee on this matter were Mr. William 
Murdock, the license applicant, with^ his lawyer, Mr. Randall McRoberts. 

Mr. McRoberts stated the proposed transaction is outlined simply 
in the report of the Director of Permits and Licenses and added the 
transaction has not been completed as there are certain legal costs 
involved which his client does not wish to incur until he is assured 
the transaction is acceptable to the Committee. 

He stated the proposed transaction will mean the previous 
operator, Mr. Philip Lloyd, whose license was cancelled by the City, 
will be completely out of the operation of the new establishment. 

The Committee advised Mr. Murdock and his lawyer the previous 
operation was a source of trouble and police expense to the City; 
that to re-license the location will mean the City will keep a 
stringent watch on the operation; that a new proprietor could also 
have his license revoked if the operation is not conducted properly 
or if there is any suspicion that the previous license holder, 
Mr. Philip Lloyd, is involved in the operation of the new business. 

In response to a question from the Committee, the Director 
of Permits and Licenses advised that over $900.00 in business 
tax from the previous operation still remains outstanding to 
the City. 


Continued on Page 5. 
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Following discussion, it was 
RECOMMENDED 

THAT the application of Mr. William Murdock for a 
restaurant/cabaret license for 616 Robson Street 
be approved subject to: 

(a) Mr. W. Murdock submitting the necessary 
documents to the Director of Legal Services 
showing, to the satisfaction of the Director 
of Legal Services, that Mr. Philip Lloyd has 
no further managerial or financial involve- 
ment, directly or indirectly, in the proposed 
operation; 

(b) Evidence provided to the satisfaction of the 
Director of Legal Services that the outstanding 
business tax at 616 Robson Street has been paid 
in full to the City. 


INFORMATION 

4. Information Centres - Request for Financial Assistance 

The Committee had before it for consideration a grant 
request and financial statements submitted by the Information 
Services Joint Committee (copies circulated) ; such requested 
funds to keep the thirteen information centres in the City 
operating. 

Mr. Dick Smedes of Information Services Joint Committee 
and Mr. Elgin Ruddell of the Marpole-Oakridge Area Council 
appeared before the Committee on this matter; explained that 
Department of Human Resources funding for the centres will 
terminate May 1, 1976 and submitted the following letter: 

"Due to the cruelly short notice given by DHR, and 
recognizing that it takes time for a major request 
to work its way through City channels, we request 
an unstudied emergency interim amount of $42,5 80.00 
for 3 months funding on a minimal survival budget. 
This represents $14,480.00 for operating expenses 
and $28,100.00 for salaries. This excludes the Dunbar 
centre, which has closed. 

During that time. Social Planning would have an 
opportunity to do an overall assessment of criteria 
for funding, evaluate a longer-term funding proposal, 
and return within 3 months with a proposed cost- 
sharing formula. Probable participants in such a 
formula are United Way, Justice Councils, Community 
Police teams, the Provincial Secretary, and the City. 

We hope that this will receive favourable consideration, 
as far more than a dozen jobs are at stake here." 

Mr. Smedes amended the figure of the requested amount in 
the above letter to $46,180.00 after noting the Dunbar Centre 
has not closed. 


Continued on Page 6. 
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Clause No. 4 Continued 

In response to questions from the Committee, Mr. Smedes 
replied that funds sought for continued operation to the end 
of 1976 is a minimum figure which reflects some cutbacks in 
services . 

He advised that the Secretary of State Department has 
committed itself to fund four student workers for information 
centres in the summer months who could assist in an evaluation 
of the centres. 

It was noted during consideration that the Vancouver 
Resources Board does not have funds and would not be permitted 
by the Minister of Human Resources to contribute financially 
to information centres. 

A representative of United Way advised that their agency 
is interested in seeing the information centres continued but 
United Way cannot commit itself to any financial contribution 
at the present time. 

The observation was made that the Committee might consider 
a financial contribution towards information centres if other 
agencies also contribute. 

Mr. E. Ruddell suggested that funds for information centres 
could be raised by local improvement money by-laws which he said 
the Marpole-Oakridge Area Council feels it could "sell" in its 
area. Such offices could be used by City staff, by the police, 
probation services, etc. 

Following discussion, it was 

RESOLVED 

A. THAT the request of Information Services Joint 
Committee for an interim grant of $46,180.00 
be referred to the Director of Social Planning 
for an evaluation and report back to the Com- 
munity Services Committee as soon as possible 
before 1st May 1976; 

B. THAT the proposal of Mr. E. Ruddell for local 
improvement money by-laws to provide funds for 
information services offices^ be received and 
tabled pending the receipt of further informa- 
tion from Mr. Ruddell pertaining to cost figures 
for such local improvement money by-laws. 


The meeting adjourned at approximately 4:45 P.M. 

FOR COUNCIl ACTION SEE PAGE(S)..:^W 
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2. Social Service Department, Mid-day and 
After Hours Service 


Council, at its meeting of January 20, 1970, considered a report 
from your Board, dealing with the changing of hours at the City 
Social Service Department office. The report recommended that: 

(a) Approval be granted to keep all offices of the Social 
Service Department open between 12:00 noon and 1:00 p.m. 
on all normal working days by the adjustment of staff 
lunch hours and the provision of temporary clerical 
replacement, as required, for telephone operator service, 
at an estimated cost of $2,344.00 per annum, less 50% 
recoverable under the Canada Assistance Plan. 

(b) The Director of Personnel Services be authorized to establish 
the class specifications necessary and report to the Board 

of Administration thereon. 

(c) The expenditure of the necessary funds prior to the 
approval of the 1970 estimates of expenditure be approved. 

(d) A report of the above extended services be submitted prior 
to conclusion of the initial six months' period. 

At the same meeting, letters from the Vancouver City Hall Employees' 
Association were brought to Council's attention. The Association 
advised of its disagreement with the recommendations, but the Union 
would agree to the 6 months' trial period. 

In accordance with the instructions of Council for a review at 
the end of 6 months, your Board has received the following report 
from the Acting Administrator, Social Service Department. 

"A) Mid-day Opening 

Pursuant to Council approval of January 20, 1970, 
Departmental offices have been kept open between 
12:00 noon and 1:00 p.m. Experience during the 
six month period has demonstrated a minimal use by 
the public of the extended hours, less than 
anticipated. Therefore, the following arrange- 
ments adequate to meet the demand for service are 
being continued: 

1530 West 8th Avenue - The switchboards are kept 
open and a receptionist and worker or supervisor 
are on duty. 

2610 Victoria Drive - A telephone operator- 
receptionist and a worker or supervisor are on 
duty. 

6445 Knight Road - A telephone operator-receptionist 
and a worker or supervisor are on duty. 

517 Hamilton Street - The office remains open and 
work continues between 12:00 noon and 2:00 p.m. on 
a split staff basis. 

B) Service After 5:00 P.M . 

There have been no further demands from the community 
for after 5:00 p.m. and weekend emergency welfare 
service and it is felt that the provision of transient 
accommodation and feeding arrangements over the summer 
period has to some degree alleviated any need that 
existed. With the anticipated opening of the Continental 
Hotel to provide hostel accommodation for single women 
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STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


April 1, 1976 



A meeting of the Standing Committee of Council on Planning and 
Development was held in the No. 1 Committee Room, Third Floor, City 
Hall, on Thursday, April 1, 1976 at approximately 3.30 p.m. 

PRESENT: Alderman Bowers, Chairman 

Alderman Bird 
Alderman Cowie 
Alderman Kennedy 

ABSENT: Alderman Harcourt 

CLERK: M. L. Cross 


RECOMMENDATION ' 

1. Cedar Cottage N.I. P. Appropriation: Grandview Community Centre . 

The Committee considered a report of the City Manager dated 
March 22, 1976 (copy circulated) in which the Director of _PlannJ.ng 
advises that to fulfill priorities for the Grandview libiratiunity Centre 
as set out by the consultants, (Walkey/Olson) in consultation with 
Planning Department, Social Planning Department, Park Board, and 
community centre staffs and the Cedar Cottage N.I. P. Committee, 
$663,760 is needed. $500,000 is available from Cedar Cottage N.I. P. 
accounts with the remainder, if possible, to come from a grant from 
the Provincial Government. 

In order that $500,000 is available in the Social Facilities 
account of the Cedar Cottage Neighbourhood Improvement Program, 
the Director of Planning recommends that there be a re-allocation 
of funds from the Land Social Housing account of the Cedar Cottage 
Neighbourhood Improvement Program. 

The $500,000 would be cost shared as follows: 

C.M.H.C. $250,000 
Province $125,000 
City $125,000 


RECOMMENDED 

THAT $500,000 from the Cedar Cottage Neighbourhood 
Improvement Program ($437,000 from the Social 
Facilities account and $62,700 from the Housing 
account) be allocated for improvements to the 
Grandview Community Centre. 


FOR COUNOl ACTION SEE PAQ£{S) J^ 


CITY OF VANCOUVER 
SPECIAL COUNCIL MEETING 
April. 6, 1976 


A Special Meeting of the Council of the City of Vancouver was 
held on Tuesday, April 6, 1976, at approximately 7:40 p.m. in 
the Auditorium, Sir Winston Churchill Secondary School, 7055 Heather 
Street, Vancouver, to hear delegations on the proposed expansion of 
Vancouver International Airport. 

PRESENT: Mayor Phillips 

Aldermen Bird, Boyce , Bowers, 

Cowie, Har court, Kennedy, 
Marzari, Sweeney and 
Volrich 

ABSENT: Alderman Rankin 

CLERK TO THE 

COUNCIL: R. Henry 

On March 31, 1973, an Airport Planning Committee with federal, 
provincial, regional, municipal, and community representation was 
established to review the proposed expansion of Vancouver Internation- 
al Airport with the following terms of reference: 

To advise on studies needed to ensure that the proposed 
development is compatible with the planning of the 
various levels of government and the concerns of the 
public in the communities involved. 

- To consider and make recommendations on the studies 
undertaken . 

City Council at its meeting on December 9, 1975, resolved to hear 
delegations at a Public Meeting to be held following receipt of the 
final report of the Airport Planning Committee. 

The Report was released in March 1976. Based on the Airport 
Planning Committee ' s consideration of ten study area reports and 
information on areas of agreement and issues derived from working ' 
papers and workshop sessions, the Report submitted three decision 
options indicating differing views on the future development of 
Vancouver International Airport, as follows: 

1. to build a parallel runway at Vancouver international 
Airport 

2. to postpone a decision on expansion unless and until 
certain vital conditions are met 

3 . not to proceed with the third runway now 
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j Vancouver International 

[ Airport Expansion Proposal (cont'd) 

Option #1 is generally supported by the following Airport Planning 
Committee member agencies: Air Carriers, B.C. Aviation Council, 
Department of Public Works, Ministry of Transport, Township of Rich- 
mond . 

Option #2 is generally supported by Cdty of Vancouver, G.V.R.D., 
Ministry of State for Urban Affairs (A.P.C. member agencies) . 

Option #3 is generally supported by the Community Forum (A.P.C. 
member agency) . 

At the Public Meeting this day City Council heard representations 
from the following delegations: 

Mr. Ken Johnson, Manager of Airports and Properties for the 
Pacific Region, owner-operators of the Vancouver International 
Airport, presented the Department of Transport brief recommend- 
ing a new runway be constructed. The brief summarized the 
work of the Airport Planning Committee, considered possible 
growth patterns at VIA and discussed four basic alternatives: 
leave things as they are; make additional efforts to manage 
air traffic; divert air traffic to supplemental airports; 
create additional capacity by building a parallel runway. 

The brief noted there were a number of areas where airport 
activities, both now and in the future, influence community 
life and there was a need for continuing discussion with 
Vancouver and other communities surrounding the airport. The 
Department of Transport was committed to setting up procedures 
for constructive consultation and the Federal Minister of 
Transport invited comment on both the proposal for a 10,600' 
runway and the shorter runway within the dyke. i 

Mr. E. R. Starling submitted a brief on behalf of the Community 
Forum on Airport Development referring to the studies conducted 
since the A.P.C. was established in 1973, which, in the opinion 
of the Community Forum had produced sufficient evidence that 
expansion should not take place. 

Future meetings would continue the discussion as the Community 
Forum completed its terms of reference by reporting back to 
the general public on its conclusions. Mr. Starling invited 
members of Council to attend the meetings scheduled for 
April 22, at Magee Secondary School, 1975 West 49th Avenue, 
and April 27, at Minoru Pavilion, Richmond. 

Dr. James Tyhurst, another member of the Community Forum, also 
addressed the meeting. 

Mr . J . Creery, for Dr. McTaggart-Cowan , Advisory Panel to the 
Minister of the Environment, brief circulated, noted significant 
gaps in the impact studies. Consideration of these inadequacies 
had led to the Panel's wholehearted endorsement of the basic 
recommendation of the Department of the Environment that all 
proposed developments in the Eraser River estuary and delta, 
including proposed airport expansion, be suspended until a 
comprehensive policy had been prepared for the management and 
protection of the estuary and delta as a vitally important 
ecological unit. Existing studies showed that development 
without such a policy may destroy the area as an ecological unit 
with disastrous environmental and economic consequences. 


Cont'd . . 


Special 


Council, April 6, 1976 


339 

3 


Vancouver International Airport 
Expansion Proposal (cont'd) 


Mr. M. Romaine , Assistant Director, Pacific Region, Environment 
Canada, presented a brief based on an environmental impact 
assessment of the expansion proposal which recommended: 


1. A moratorium on further major construction in the area 
of the Eraser estuary or delta, effective immediately, 
to enable a comprehensive policy to be prepared for both 
the management and protection of the area as an ecological 
unit . 

2. If expansion was considered mandatory, a comparative envir- 
onmental benefit cost analysis should be conducted on 
possible alternative airport sites in the Lower Mainland. 
If it was found airport expansion requirements could only 
be accommodated at Vancouver International Airport, then 
such expansion be confined within the existing dyked area 
of Sea Island and conform to an environmental assessment 
and review process. 

3. Operational procedures be implemented at the airport to 
protect at least the present biological value and integrity 
of the Eraser estuary and delta. 


Mr. R. Mann, former consultant to the Provincial Government for 
the North Eraser Recreation Study, in a brief dealing princi- 
pally with conservation and recreation issues, recommended 
the extension proposal be verified through the application of 
parallel studies in the area and that specific community 
initiative be considered as possible factors in the airport 
development discussion and incorporated as design and planning 
elements . 

Mr. Will Paulik, Assistant Executive Director, B.C. Wildlife 
Eederation, a member-organization of Community Eorum, spoke to 
a brief (circulated) submitted on behalf of 15,000 Eederation 
members expressing concern about possible effects on the quality 
of the environment and well-being of wildlife resources. 
Dredging and channelling of the Eraser River could change the 
natural features of Vancouver's beaches and Howe Sound, and the 
intrusion of the shortened runway into bird feeding grounds would 
greatly increase the hazard to aircraft of bird strikes. The 
Eederation strongly opposed expansion until a policy had been 
determined for the unique Eraser estuary and delta. 

- Mr. Bruce Yorke , for the Committee of Progressive Electors, 
requested Council pass a motion that the third runway not 
be constructed. The key study had been arbitrarily repudiated 
and the Lower Mainland was being asked to give its blessing to 
a proposal for which no cost figures had been given and which 
would benefit only 8% of the population - those who used the 
airlines regularly^ 

Mr. Ken J. Hall, Sierra Club and Westwater Research Centre, 
brief circulated, pointed out the proposed runway was one mile 
north of the present runway system and very close to the North 
Arm of the Eraser, which was already drastically affected by 
urbanization and industrialization along its banks. Airport 
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Vancouver International Airport 
Expansion Proposal (cont'd) 


expansion could affect water quality by pollution from dredging, 
atmospheric fallout, ground activities, solid and toxic waste 
disposal and the indirect effect upon lona sewage treatment plant 
The third runway should not be proceeded with until an overall 
estuarine management policy had been developed and adopted. 

Mr.D.C. Cameron, B.C. Aviation Council, brief circulated, 
supported the construction of a parallel runway and referred to 
the validity of Ministry of Transport air traffic forecasts 
which had proven accurate despite an economic slowdown and an 
8.5% local unemployment rate. In January 1976, the airport's 
passengers increased by 8.2% and air cargo and mail tonnage 
increased by 35%. The airport was an economic and social 
necessity to the region, the province and the nation; there was 
no practical alternative to the present location; traffic was 
growing while the present runway was deteriorating; no valid 
case of damage to the environment or ecology had been made. 

Mr. E. W. Watchorn, businessman in the area, expressed concern 
about the effect of dredging and construction on the river 
silt flow and the probable eventual cost to the taxpayers. 

Mr. E. Diano, Marp ole/Oakridge Area Council, brief circulated, 
supported the suspension of all proposed developments in the 
Eraser estuary and delta until a management and protection 
policy had been prepared. The organization also requested 
representation on an inter-agency planning and review body to 
monitor the implementation of noise abatement procedures by 
the Air Administration and recommended that an immediate study 
be made on possible neighbourhood deterioration caused by 
proximity to the airport. 

Mr. W.A. Genereux, for Air Carriers, spoke in support of an 
immediate start to the third runway. 

Dr. R. Stace-Smith expressed the concerns of the Save Our 
Parkland Association. 

Mr. J. Creery, Greater Vancouver Citizens' Committee on Noise 
Abatement, brief circulated, referred to the increased impact 
of noise on Vancouver and the lack of agreement on a consensus 
as to the acceptability or unacceptability of the final report 
of the Noise Study team of the APC. 

- Mr. Bruce T. Hamilton, for a group of residents in the Dunbar 

and South Vancouver area, expressed concern about noise pollution 
which would greatly increase with the construction of a runway 
one mile to the north of the present runway. 

Dr. Bob Hindmarch, Dunbar resident, opposed expansion, expressed 
concern about noise levels and advised the Noise Study had not 
taken aircraft engine run-ups into consideration. 

Mr. D. Godt, President of the Lower Mainland Branch of the B.C. 
Wildlife Federation, brief circulated, discussed the ecological 
implications of the airport expansion. 

Ms. Victoria Olsen, spoke on behalf of the Fish for the Future 
Committee of the Lower Mainland Regional Wildlife Association 
and expressed concern that development in the vicinity of the 
Eraser estuary and delta would have disastrous effects on 
salmon and other species of fish. 
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Vancouver International Airport 
Expansion Proposal (cont'd) 


The brief of the Steelhead Society presented by Mr. Ed Brechin 
proposed an immediate moratorium on all development in B.C. 
estuaries and surrourri ing foreshores and joint federal and 
provincial inventories and research of the watershed, leading 
to the preparation of an estuary policy for the future . 

- Mr. G. Gallon, for SPEC, called for a suspension or delay in 
runway construction plans until questions involving environ- 
mental concerns and the liveability of the region for people 
had been resolved. Dredging of the Eraser River estuary 
could have long-term erosion effects on the Vancouver shoreline. 

SPEC would be submitting a petition with 2,240 signatures, to 
the Minister of Transport and City Council. 

At 11:00 p.m. the Mayor referred to 12 speakers who had registered 
just prior to the start of the meeting and requested that they submit 
their ideas in writing to the Council, or deliver their comments at 
the public meeting to be sponsored by the Community Forum on April 22 
at Magee Secondary School. 

The meeting adjourned at approximately 11:05 p.m. 


The foregoing are Minutes of the Special Council Meeting 
of April 6, 1976, adopted on April 27, 1976. 
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CITY OF VANCOUVER 

REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, April 13, 1976, in the Council Chamber, 
commencing at 2.00 p.m. 

PRESENT: Mayor Phillips, 

Aldermen Bird, Bowers, Boyce , Harcourt, 
Kennedy, Marzari, Rankin, 
Sweeney and Volrich. 
Alderman Cowie arrived 4.00 p.m. having 
been on business relating to the City. 

CLERK TO THE COUNCIL: D.H. Little. 


PRAYER 

The proceedings in the Council Chamber were opened with prayer. 
CONDOLENCE 

The Mayor and Alderman Boyce referred to the passing of Mrs. 
Rebecca Watson, former Park Commissioner and a member of various 
civic groups, whose name was recently recorded in the Civic Merit 
Book . 

ACKNOWLEDGMENT 

The Mayor acknowledged the presence in the Council Chamber 
of students from the Urban Georgraphy Class at Vancouver Technical 
School, under the direction of their instructor, Mrs Danson . 

'IN CAMERA' MEETING 

The Council was advised that there were matters to be 
considered 'In Camera' later this day. 

ADOPTION OF MINUTES 

MOVED by Aid. Harcourt 
SECONDED by Aid. Bowers 

THAT the minutes of the Regular Council Meeting of April 6, 
1976, (with the exception of the 'In Camera' portion) be adopted, 
after amending the motion with respect to the Enforcement of the 
Fire By-law on Page 2, by adding the following words: 

"FURTHER THAT it be understood the same enforcement regulations 
apply as was the case in Phases I and II in the core area." 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Harcourt 
SECONDED by Aid. Bird 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 
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DELEGATIONS 

Civic Grant Appeal - 
New Hope Centre . 

The Council received a delegation from Mrs Margaret Chisholm, 
of the New Hope Centre, appealing a grant to her organization. 
Council, on February 3, 1976, had approved a grant of $8,000 to 
the Centre . 

MOVED by Aid . Boyce 

THAT a total grant of $10,092, for 1976, be approved to the 
New Hope Centre, and C.A.P. funding be requested. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY. 


Rezoning Application - N/S 
of 2500 East 22nd Avenue. 

The Council considered a report of the City Manager, dated 
March 31, 1976, concerning a re-zoning application for the North Side 
of the 2500 Block, East 22nd Avenue. The report concluded with 
a recommendation that the whole matter be referred to a Public 
Hearing . 

The Council heard an explanation of the application from the 
Zoning Planner and received delegations from Mr. Terriss and Mr. 
Hanson, on behalf of the applicant, and from Mrs Mildred Carlin, 
a resident of the area, who opposed the application because of poor 
design in an overcrowded single-family area, and requested that 
the matter not be sent to a Public Hearing. 

MOVED by Aid . Harcourt 

THAT the recommendation of the City Manager, as contained in 
this report, be approved subject to the project being re-designed to 
the satisfaction of the Planning Department, and a report being 
obtained from the School Board and the Park Board on the implications 
of the project in the area. 

- (carried) 

(Aid. Boyce, Sweeney, Volrich and the Mayor opposed) 

MOVED by Aid . Boyce 

THAT this whole matter be deferred until Council deals with 
other similar sites shortly to be considered by the Standing Committee 
on Housing and Environment, and- pending a report being obtained from 
the School Board and Park Board on the implications of the project 
in the area . 

- LOST 

(Aid. Bird, Bowers, Rankin, Sweeney, Volrich and the 
Mayor opposed) 

The motion to defer having lost, the motion by Alderman Harcourt 
was put and CARRIED. 
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DELEGATIONS (Cont'd) 

United Housing Foundation - 
Central, Oliver and Ferry Rooms . 

On March 23, 1976, Council requested the United Housing 
Foundation to appear before Council to explain any difficulties 
involved in the operation of the elevator in the Central, Oliver 
Complex, if the elevator was not in service. 

Pursuant thereto, Mr. L. Whaley, Director of the United 
Housing Foundation, addressed the Council and advised that the 
elevator had been inspected yesterday and had been approved by 
Provincial Inspectors, and the Foundation was awaiting a temporary 
certificate before the elevator could be put in service. 

It was suggested that Mr. Whaley impress upon the Provincial 
authorities the urgency in acquiring the certificate of approval 
and if any difficulty is experienced, to contact the Mayor. 


Neighbourhood Pub Application - 
1445 East 41st Avenue. 


The Council considered a report from the Standing Committee 
on Community Services dated April 8, 1976, concerning a neighbour- 
hood pub at 1445 East 41st Avenue. 

The City Clerk explained, with the aid of a map, the four- 
block area that was canvassed, and gave further explanation of the 
plebiscite results. Mr. Wickstrom submitted a brief giving the 
reasons why the Council should approve the application, indicating 
that there would be no request to extend the hours beyond 11. p.m. 

MOVED by Aid. Rankin 

THAT the application for a neighbourhood pub to be located 
at 1445 East 41st Avenue, be approved. 

- CARRIED 

(Aid. Sweeney and Volrich opposed) 


UNFINISHED BUSINESS 

1976 Civic Cultural Grants . 

The Council considered a report of the Standing Committee on 
Finance and Administration, dated March 25, 1976, concerning Civic 
and Cultural grants which, on April 6, 1976, due to lack of time. 
Council had deferred to this meeting. 

MOVED by Aid. Volrich 

THAT recommendation 'A' of the Committee, as contained in this 
report, including any conditions laid down by the Director of Social 
Planning, be approved, with the exception of the following: 

Pacific Ballet Theatre. 
Paula Ross Dance Society. 
Breadbaker's Puppet Theatre. 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY. 
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UNFINISHED BUSINESS (Cont'd) 
1976 Civic Cultural Grants (Cont'd) 

Pacific Ballet Theatre 

MOVED by Aid . Boyce 

THAT an amount of $2,000 be granted to the Pacific Ballet 
Theatre . 

- LOST 

(Aid. Bird, Bowers, Harcourt, Kennedy, Rankin, 
Sweeney, Volrich and the Mayor opposed) 

MOVED by Aid. Volrich 

THAT an amount of $1,500 be granted to the Pacific Ballet 
Theatre . 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 


Paula Ross Dance Society 

MOVED by Aid. Volrich 

THAT an amount of $1,500 be granted to the Paula Ross Dance 
Society . 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 


Breadbaker ' s Puppet Theatre 

MOVED by Aid. Marzari 

THAT an amount of $2,700 be granted to the Breadbaker ' s Puppet 
Theatre . 

- CARRIED BY THE REQUIRED 
MAJORITY. 

(Alderman Bowers opposed) 


MOVED by Aid. Volrich 

THAT recommendation 'B' of the Committee, as contained in 
this report, be approved. 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 


MOVED by Aid. Volrich 

THAT recommendation 'C' of the Committee, as contained in 
this report, be approved. 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY. 
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Clause 2 Cont/d. 


and emergency overnight service for families, 
adequate provision will be available to provide 
emergency overnight and weekend service. 

Staffing of the offices at noon hour has been made possible 
by realignment of existing staff, no additional funds are 
required for the purpose. 

This matter has again been discussed with the Business 
Manager of the Union who concurs in the use of staff as 
outlined to provide minimal service at noon hour." 

Your Board submits the matter to Council for INFORMATION. 


RECOMMENDATION ; 

3. Health Service 

Vancouver City College 

The Medical Health Officer reports as follows: 

"Since 1965 the Health Department has had periodic meetings 
with Vancouver School Board officials, most specifically Dr. 
B. E. Wales, Director of Adult Education to discuss the dev- 
elopment of a Student Health Service for the three campuses 
of Vancouver City College (King Edward, Vancouver Art School, 
Vancouver Vocational Institute). These discussions culminated 
this year in a formal request from Dr. Wales for this Depart- 
ment to undertake the development of such a service for the 
Langara Campus in view of the lack of supervisory health 
personnel at the Vancouver School Board. This request was 
discussed with the Board of Administration which requested 
the Personnel Services Department and the Director of Finance 
to assist the Health Department in the planning and development 
of a Student Health Service. 

The services planned with Dr. Wales and his staff consist 
of the following elements: 

(a) pre-entrance health assessments, 

(b) limited diagnostic and treatment services including 
general first aid, 

(c) mental health counselling and referral services, 

(d) health education services, 

(e) psychological screening for selected occupational 
programs , 

(f) communicable disease and environmental control 
services . 

These services have a basic public health focus and 
complement existing Health Department programs. 

The staff will consist of a half-time Medical Officer, 
one full-time Public Health Nurse, and a full-time Health 
Service Office Assistant. Supervisory responsibility 
for these personnel will fall to Dr. H. E. McLean, Director 
of Clinical Services, and Miss E. M. Williamson, Director 
of Public Health Nursing. Both of these members of our 
senior staff will incorporate these activities in time 
already paid for by the School Board. 

The budget for the program from October 1 to December 31, 
1970 breaks down as follows: 
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UNFINISHED BUSINESS (Cont'd) 

1976 Civic Cultural Grants (Cont'd) 

The grant requests, as contained in recommendation 'D' 
of this report, were dealt with separately, as follows: 

Western Front Society 

MOVED by Aid, Harcourt 

THAT an amount of $2,000 be granted to the Western Front 
Society . 

- LOST 

(Aid, Bird, Bowers, Boyce , Kennedy, Marzari, Rankin, 
Sweeney, Volrich and the Mayor opposed) 

MOVED by Aid. Volrich 

THAT an amount of $1,000 be granted to the Western Front 
Society . 

- LOST 

(Aid. Bird, Bowers, Boyce, Kennedy, Rankin 
and Sweeney opposed) 

No further action was taken on this matter. 


U.B.C. Chamber Singers 

MOVED by Aid . Volrich 

THAT the grant application by U.B.C. Chamber Singers, be 
received . 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Volrich 

THAT an amount of $150 be granted to the Metropolitan 
Communities Council. 

- LOST 

(Aid. Bowers, Boyce, Harcourt, Kennedy and Marzari opposed) 
A Tie-Vote resulted and » therefore , the motion was declared 

LOST. 


MOVED by Aid. Volrich 

THAT recommendation 'F' of the Committee, as contained in 
this report, be received. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Volrich 

THAT recommendation 'G' of the Committee, as contained in 
this report, be approved. 

- CARRIED UNANIMOUSLY 
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UNFINISHED BUSINESS (Cont'd) 
1976 Civic Cultural Grants (Cont'd) 

The grant requests , as contained in recommendation 'H' 
of this report, were dealt with separately, as follows: 

New Play Centre . 

MOVED by Aid. Boyce 

THAT an amount of $1,000 be granted to the New Play Centre. 

- CARRIED BY THE REQUIRED 
MAJORITY 

(Aid. Bowers and Sweeney opposed) 


Westcoast Actors Society 

MOVED by Aid. Marzari 

THAT an amount of $2,000 be granted to the Westcoast Actors 
Society . 

- LOST 

(Aid. Bird, Bowers, Boyce, Kennedy, Rankin, Sweeney, 
Volrich and the Mayor opposed) 

MOVED by Aid. Kennedy 

THAT an amount of $1,500 be granted to the Westcoast Actors 
Society . 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 


COMMUNICATIONS OR PETITIONS 

Guatemala Relief Fund - 
Grant Request. 

The Council noted a letter, dated February 20, 1976, from the 
Canadian Red Cross Society, Vancouver Branch, requesting a donation 
of $5,000 or more to the Guatemala Relief Fund. 

MOVED by Aid. Rankin 

THAT a grant of $5,000 to the Vancouver Branch of the Canadian 
Red Cross Society for the Guatemala Relief Fund, be approved. 

- LOST NOT HAVING RECEIVED 
THE REQUIRED MAJORITY. 
(Aid. Bowers, Marzari and Volrich opposed) 

MOVED by Aid. Bird, 

THAT a grant of $2,500 to the Vancouver Branch of the Canadian 
Red Cross Society for the Guatemala Relief Fund, be approved. 


(Aid. Bowers and Marzari opposed) 


- CARRIED BY THE REQUIRED 
MAJORITY 
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COMMUNICATIONS OR PETITIONS (Cont'd) 

Appreciation for Civic 
Merit Award. 


MOVED by Aid. Harcourt 

THAT the letter from Mrs Theresa Galloway, dated March 25, 1976 
in appreciation of Council honouring her by entering her name in the 
Civic Merit Book, be received. 

- CARRIED UNANIMOUSLY 


Use of 'Vancouver' in 
Society's Title 

In a letter dated March 30, 1976, The Vancouver Flying Squad 
advised that it is in the process of registering as a Society, 
with two names being considered - Vancouver Emotional Support Team 
or Vancouver Crisis Intervention Team. The Organization request 
the use of the word 'Vancouver' in its title. 

MOVED by Aid. Harcourt 

THAT the foregoing request from The Vancouver Flying Squad to 
use the word 'Vancouver' in its new title, be approved. 

- CARRIED UNANIMOUSLY 


Appointment of Revising Judge - 
Voters ' List Court of Revision 
for 1976 


Under date of April 8, 1976, the City Clerk submitted the 
following letter: 


"Mr. R.S. Thorpe, Barrister, has been the Revising Judge 
of the Court of Revision re Voters' List for the past 
several years, and is prepared to serve again for the 1976 
Voters' List at the rate of $50.00 an hour. 

In 1974 Mr. Thorpe was paid $40.00 an hour for performing 
taese duties and the Director of Legal Services has 
confirmed that the revised fee of $50.00 is appropriate 
for 1976. 

I would recommend that Mr. Thorpe be appointed accordingly 
for the 1976 Voters' List Court. of Revision at the rate of 
$50.00 an hour whilst carrying out duties as Revising Judge 
for this Court. " 


MOVED by Aid. Bird 

THAT the recommendation of the City Clerk, as contained in 
the foregoing letter, be approved. 

- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIONS (Cont'd) 

Alterations to By-laws 

Vancouver Art Gallery Association 

The Vancouver Art Gallery Association in a letter dated 
April 7, 1976, advised that it was making certain amendments to 
its By-laws, and, in accordance with Article 8.01 of these By-laws, 
requested approval by City Council. 

MOVED by Aid. Sweeney 

THAT the request of the Vancouver Art Gallery to amend its 
By-laws, as contained in its letter of April 7, 1976, be approved. 

- CARRIED 

(Aid. Boyce and Kennedy opposed) 


Canadian Federation of Municipalities 

In a memorandum to Council, dated April 9, 1976, Alderman Volrich 
as a Director of the Canadian Federation of Municipalities, advised 
that the Canadian Federation of Municipalities is requesting a 
financial grant from the City to assist the organization in meeting 
the expenses of its Annual Conference to be held in Vancouver this 
year . 

MOVED by Aid. Volrich 

THAT a grant of $5,000 be approved to the Canadian Federation 
of Municipalities towards its 1976 Conference. 

- CARRIED BY THE 
(Aid. Bowers and Kennedy opposed) REQUIRED MAJORITY 


Vancouver's Fire Boat 

Under date of April 9, 1976, Alderman Volrich submitted a 
memorandum as a result of a meeting with Port of Vancouver Officials. 
The Alderman recommended that the Council approve the establishment 
of a Special Committee to make an in-depth study of all aspects 
relating to fire-fighting services from the water. The general 
terms of reference were proposed in a letter dated March 12, 1976 
from the Port Manager . 

MOVED by Aid. Volrich 

THAT the City's representatives on the Special Committee be 
the Director of Finance, the Fire Chief and the City Engineer, 
with the Director of Finance being designated as Chairman of the 
Committee . 

- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETIT IONS (Cont'd) 

Enforcement of Fire By-law 
Outside the Core Area . 


The Council noted a letter from the Rental Housing Council of 
B.C., in which the organization stated that there were certain 
discrepancies in the minutes of Council, dated April 6, 1976, 
concerning enforcement of the Fire By-law. 

The Council had amended the minutes earlier dealing with this 
subject, and it was 

MOVED by Aid. Harcourt 

THAT, in clarification of the Council resolution dated April 
6, 1976, relating to enforcement of the Fire By-law, it be noted 
that it is Council's intention that there be no prosecutions on 
Fire By-law infringements outside the Core Area, prior to July 
1, 1976, except for (a) lack of co-operation, or (b) serious danger 
to occupants . 

- CARRIED 

(Aid. Rankin opposed) 


CITY MANAGER'S AND OTHER REPORTS 


A. MANAGER'S GENERAL REPORT 
APRIL 9, 1976 


Works and Utility Matters 
(April 9, 1976) 

Lane Grading Prior to Paving 
(Clause 1) 

MOVED by Aid. Bird 

THAT the recommendation of the City Manager, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 


Social Service and Health Matters 
(April 9, 1976) 

Complaints re 153 5 West 64th Avenue 
and 1517 West 64th Avenue 
(Clause 1) 


MOVED by Aid. Harcourt 

THAT the report from the City Manager be received for inform- 
ation, and the Director of Permits and Licenses and the Chief 
Constable submit a joint progress report on the matter in due course. 

FURTHER THAT a copy of the Manager's report and this motion 
of Council be forwarded to both parties concerned. 


- CARRIED UNANIMOUSLY 
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The Council recessed at 3.50 p.m. and, following an 
'In Camera meeting in Committee Room #3, reconvened 
in the Council Chamber, at 6.00 p.m.. Mayor Phillips 
in the Chair and the following members present: 


PRESENT : 


Mayor Phillips 

Aldermen Bowers, Boyce , Cowie, Harcourt 
Kennedy, Marzari, Rankin, 
Sweeney and Volrich. 


ABSENT : 


Alderman Bird. 


CITY MANAGER'S AND OTHER REPORTS (Cont'd) 


Building and Planning Matters 
(April 9, 1976) 

Industrial Sites in the 
Thunderbird Neighbourhood - 
(Clause 1) 

In considering this clause the Council heard representations 
from Mr. Brian Calder, representing Community Builders Ltd., 
giving details of the Company's proposal. 

MOVED by Aid . Harcourt 

THAT recommendations 1 and 3, as contained in this clause be 
approved, after adding the following words to recommendation 1 - 

"FURTHER THAT a maximum 30% sq. footage be permitted 
for office use." 


MOVED by Aid . Cowie 

THAT this matter be deferred until the next regular meeting 
of Council, pending further discussion between the Director of 
Planning, the Director of Legal Services and Community Builders. 


- (deferred) 


- CARRIED 


(Aid. Bowers opposed) 


During consideration of the foregoing item. 
Mayor Phillips left the meeting and Deputy 
Mayor, Alderman Volrich, assumed the Chair. 


The Council recessed at 6.20 p.m. to reconvene 
in the Council Chamber at 7.3 p.m. 
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The Council, in Committee of the Whole, reconvened in the 
Council Chamber at 7.30 p.m., with Mayor Phillips in the Chair and 
the following members present: 

PRESENT ; Mayor Phillips 

Aldermen Bowers, Cowie , Har court, 
Kennedy, Marzari, Rankin, 
Sweeney and Volrich. 

ABSENT ; Aldermen Bird and Boyce . 

CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Fire and Traffic Matters 
(April 9, 1976) 

The Council considered this report, which contains two clauses, 
identified as follows: 

Cl . 1. Oakridge: Ingress/Egress Changes. 
Cl . 2. City Operations on a Four Day Week or Nine 
Day Fortnight - Turn Down Traffic Volume. 

The Council took action as follows: 

Oakridge: Ingress/Egress Changes 
(Clause 1) 

Prior to considering this clause, Mr. Gascoyne, Assistant 
City Engineer, Traffic Division, gave a report reference, with 
the aid of a film, on the matter of the Oakridge traffic situation. 
Delegations were also heard as follows: 

Mr. F. Barker - representing Oakridge Shopping Centre, 

Mr. M. Weber - a resident of the area, 

Mr. E. Ruddell - representing Marpole-Oakr idge 

Area Council, 
Mrs Kirkwood - a resident of the area. 

MOVED by Aid. Cowie 

THAT the report of the City Manager be received and, therefore, 
the present traffic arrangements with respect to the Oakridge Shopping 
Centre, be maintained. 

- CARRIED 

(Aid. Kennedy opposed) 

City Operations on a 4-Day Week 
or 9-Day Fortnight - Turn Down 
Traffic Volume. 

(Clause 2) 


The City Manager withdrew this report for the present. 
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Building and Planning Matters 
(April 9, 1976) (Cont'd) 

The Council considered the remaining five clauses in this 
report, identified as follows: 

Cl . 2. Public Housing - Greater Vancouver Regional District. 
Cl . 3. Neighbourhood Improvement Program - Kitsilano: 

Appropriation of Funds - General Gordon School 

Auditorium . 
Cl . 4. False Creek School Site. 

Cl . 5. Strathcona Rehabilitation Project: Proposed Additions. 
Cl . 6. Rezoning Application - North West Corner of Harold 
Street and School Avenue. 

The Council took action as follows: 

Clauses 2-4 inclusive 

MOVED by Aid. Bowers 

THAT the recommendations of the City Manager, as contained in 
clauses 2, 3 and 4, be approved. 

- CARRIED UNANIMOUSLY 


Strathcona Rehabilitation project: 
Proposed Additions . 

(Clause 5) 

MOVED by Aid. Harcourt 

THAT the recommendation of the Director of Planning, as 
contained in this clause be approved. 

- (amended) 

MOVED by Aid. Kennedy (in amendment) 

THAT the reference in the report to an estimated cost of 
$5,000 for an Educational Tour related to the U.N. Habitat Conference 
be deleted, and an amount of $2,000 be substituted in lieu thereof. 

- CARRIED 

(Aid. Cowie, Harcourt and Marzari opposed) 

The amendment having carried, the motion as amended and 
reading as follows, was put and CARRIED UNANIMOUSLY. 

"THAT Council approve additions to the Strathcona Rehabilitation 
Project as follows: 

Estimated 
Cost 

(1) Improvements to Strathcona Park. $90,000 

(2) Program and Events component of 

proposed education tour . 2 , 000 

Total Estimated Cost $92,000 


and request the Province and Central Mortgage and Housing 
Corporation to contribute 2 5% and 50% respectively 
towards the costs, with the City's share of the cost 
($23,000) being provided from Urban Renewal Funds." 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Building and Planning Matters 
(April 9, 1976) (Cont'd) 

Rezoning Application - North West 
Corner of Harold Street and School Ave. 
(Clause 6) 

MOVED by Aid. Cowie 

THAT the original application and project submitted by the 
J.W, Smith Foundation, based on a floor space ratio of 4.218 be 
referred to a Public Hearing. 

- (deferred) 

MOVED by Aid. Bowers (in amendment) 

THAT the application as recommended by the Director of Planning, 
based on a floor space ratio of 2.0 be referred to a Public Hearing 

- (deferred) 

MOVED by Aid. Kennedy (in amendment to the amendment) 

THAT the floor space ratio in Alderman Bowers' amendment not 
exceed 2.6. 

- (deferred) 

MOVED by Aid. Sweeney 

THAT this whole matter be deferred pending a report reference 
from the Director of Planning, at which time Council be informed 
as to whether the applicants will be prepared to proceed, based on 
a floor space ratio of less than 4.218. 

- CARRIED UNANIMOUSLY 


Finance Matters 
(April 9, .1976) 

The Council considered this report, which contains two clauses, 
identified as follows: 

Cl . 1. Temporary Position - Queen Elizabeth Theatre. 
Cl. 2. Tender No. 41-76-1 - Refuse Packer Bodies. 

The Council took action as follows: 

Clauses 1 and 2 . 

MOVED by Aid. Volrich 

THAT the recommendations of the City Manager, as contained 
in Clauses 1 and 2, be approved. 

- CARRIED UNANIMOUSLY 


Personnel Matters 
(April 9, 1976) 

Annual Meeting of the C.P.H.A. 
(Clause 1) 


MOVED by Aid . Kennedy 

THAT the recommendation of 
in this clause, be approved. 


the City Manager, as contained 

- CARRIED UNANIMOUSLY 
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Property Matters 
(April 9, 1976) 

The Council considered this report, which contains two clauses, 
identified as follows: 

Cl . 1. Demolitions 

Cl . 2. Ground Leases - False Creek - Area 6 - Phase 1. 

The Council took action as follows: 

Clauses 1 and 2 . 

MOVED by Aid. Kennedy 

THAT Clause 1 be received for information and the recommendation 
of the City Manager, as contained in Clause 2, be approved. 

- CARRIED UNANIMOUSLY 


B . Rezoning Application - 

N/S of 2500 East 22nd Avenue . 


For Council action on this report see page 2 . 


I. Report of Standing Committee 
on Planning and Development, 
April 1, 1976 


The Council considered this report which contains five 
Clauses identified as follows: 


Cl. 1: Proposed Lane Closure - D.P.A. #72224 
'Marketplace' 1000 Block Robson Street 

Cl. 2: Monthly Status Report - Rezoning 
Applications 

Cl. 3: Charles/Adanac Lands 

Cl. 4: Houseboats in False Creek 

Cl. 5: Progress In And Around False Creek 


The Council took action as follows: 


Clauses 1 to 5 


MOVED by Aid. Bowers, 

THAT the recommendations of the Committee contained in 
Clauses 1, 3 and 4 be approved and Clauses 2 and 5 be received 
for information. 

- CARRIED UNANIMOUSLY 


(Alderman Rankin and the Mayor were opposed to 
Clause 4) 


Board of Administration, August 28, 1970 (SOCIAL - 4) 

Clause ? Cont/d . 

Salaries - Medical Health Officer (55 sessions 

® $^5.00 per half day) $1925.00 

- Public Health Nurse ($687 per mon. ) 2061.00 

- Office Assistant ($389.00 per mon.) 1167.00 

5153.00 

Fringe Benefits at 11% (Public Health Nurse 

& Office Assistant +355.00 

5508.00 

Medical Supplies 1200.00 

6708.00 

Administrative Surcharge at lOfo 671 . 00 


$7379.00 


The total cost for this new program will be 100% recoverable 
from the Vancouver School Board. 

Mr. J. E. Robertson, Secretary-Treasurer of the Vancouver 
School Board, has indicated that the Board will equip the 
space being provided at the College at its own expense. 
The 1971 program will be expanded to include the services 
of a psychiatrist and a clinical psychologist to assist in 
the mental health aspects of the program. 

It is anticipated that the B.C. Medical Plan will compensate 
the School Board for the clinical activities of the Medical 
Officer and the Psychiatrist but this will be determined by 
negotiation with the Medical Services Commission. In 
addition the B.C. Government, through its grant to the Board 
and student fees will assist in defraying the costs for this 
service . " 

Your Board 

RECOMMENDS that the Medical Health Officer be authorized to 
establish a contract with the Vancouver School Board for the 
above Health Services for Vancouver City College on the 
understanding that all costs will be 100% recoverable on a 
continuing basis from the Vancouver School Board. 


INFORMATION: 


4 . Unemployment Assistance Project Company 

The Acting Social Service Administrator reports as follows: 

"This report is in reply to an August 12, 1970 memo from 
the City Clerk's office with a request from a Mr. Peter 
Geal. 

Mr. Geal is requesting that the City enter into a contract 
with his 'company' to move Welfare recipients and in so 
doing would provide Jobs for Welfare recipients (Documents 
on file with Clerk) . 

Mr. Geal is receiving Welfare and was selected for the 
Employment Preparation Project, but got himself involved 
in forming a moving company. 

Policy of the Social Service Department with 
Regards to Moving of Welfare Recipients 

The present policy of the Department of Rehabilitation and 
Social Improvement is to pay the moving expenses of those 
recipients who are either evicted or who have to move for 
health reasons. 


Cont/d. 
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II. Report of Standing Committee 
on Planning and Development, 
April 8, 1976 


Visitor Boat Dock/On- the-Water Boat 
Show, Area 6, False Creek (Clause 1) 

MOVED by Aid. Cowie , 

THAT any decision on this matter be deferred for one year 
thereby providing time for the City and future residents to 
assess the impact of the proposal. 

- CARRIED 

(Aldermen Kennedy and Sweeney opposed) 


III. Report of Standing Committee 
on Finance & Administration, 
April 8, 1976 


19 76 Revenue Budget Estimates - 
Interim Report (Clause 1) 


MOVED by Aid. Volrich, 

THAT recommendations A, B, C, D, E, F(ii) and (iii) and G 
of the Committee contained in this Clause be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Kennedy, 

THAT Council approve an allocation of $3,325 to the Health 
Department for the purchase of a video tape recorder. 

- CARRIED 

(Aldermen Bowers and Volrich opposed) 


MOVED by Aid. Marzari, 

THAT an amount of $28,908 be allocated to the Park Board 
in respect of projects previously funded by L.I. P. 

- LOST 

(Aldermen Bowers, Kennedy, Sweeney, Volrich and the 
Mayor opposed) 

MOVED by Aid. Kennedy, 

THAT an amount of $10,000 be allocated to the Park Board 
with respect to additional part-time funds requested for 
recreation management areas. 

- CARRIED 

(Aldermen Bowers, Sweeney, Volrich and the Mayor opposed) 

During consideration of the above report. Alderman Volrich 
gave Council some general information on the Provincial Government's 
grants to municipalities and indicated these will be reflected in 
the final budget estimates to be considered by the Finance and 
Administration Committee on April 15, 1976. 


IV. Report of Standing Committee 
on Community Services, 
April 8, 1976 


Neighbourhood Pub - 1445 East 
41st Avenue (Clause 1) 


For Council action on this Clause, see page 3. 


o 
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V. Report of Standing Committee 
on Housing and Environment, 
April 8, 1976 


Housing and Relocation Registry 
(Clause 1) 


MOVED by Aid. Harcourt, 

THAT recommendations A and B of the Committee contained in 
this Clause be approved after amendment to recommendation A to 
read as follows: 


"A. THAT the operation for the months of April, May and 
June of a housing and relocation service be approved 
and the requests of The Red Door Rental Aid Society 
for $18,000, and Y.W.C.A. for $10,000 interim funding 
for this period be approved subject to the determin- 
ation of appropriate budgets by the Director of Social 
Planning in consultation with representatives of the 
two organizations. (Funds to be provided from 
Contingency Reserve.) 

FURTHER THAT the Provincial Government be requested 
to refund these monies to the City. 


- CARRIED UNANIMOUSLY 


(Underlining indicates 
amendment) • 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Sweeney, 

THAT the Committee of the Whole rise and report, 


- CARRIED UNANIMOUSLY 


MOVED by Aid. Sweeney, 
SECONDED by Aid. Cowie, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 9:30 p.m. 

***** 


The foregoing are Minutes of the Regular Council meeting 
of April 13, 1976, adopted on April 27, 1976. 
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WORKS AND UTILITY MATTERS 
CITY ENGINEER'S REPORT 


RECOMMENDATION 

1. Lane Grading Prior to Paving 

The City Engineer reports as follows: 

"The 1976 Residential Lane Paving Program Is scheduled to commence 
following a Court of Revision to be held May 13, 1976. Due to the large 
number of lane paving requests, and the lateness of the Court, the Paving 
Program may not be completed this year unless an early start Is made. 

Authority Is therefore requested to commence the utility work, grading 
and drainage work In advance of the Court of Revision. This will permit 
an earlier start on the paving once the Court of Revision has been held. 

The cost of this preliminary work Is part of the City share and funds 
are contained In the 1976 Streets Capital Budget. 

I RECOMMEND that: 

(1) Authority be given to start on the above mentioned preliminary work 
prior to the Court of Revision. 

(2) The cost of this work be designated part of the cost of the anticipated 
Local Improvement Projects. " 

The City Manager RECOMMENDS that the foregoing be approved. 


FOR council ACTION SEE PAGE(S) 


MANAGER'S REPORT, April 9, 1976 (SOCIALS - 1) 

SOCIAL SERVICE AND HEALTH MATTERS 


INFORMATION 

1- Complaints re 1535 West 64th Avenue and 1517 West 64th Avenue 


On March 15, 1976, Mr. and Mrs. Howard Neff of 1523 West 64th 
Avenue and others submitted a petition to City Council referring 
to two addresses - 1517 West 64th Avenue and 1535 West 64th Avenue. 


The Director of Permits and Licenses reports as follows: 

"Inspections have been carried out at both of the above addresses 
with the following results: 


1517 West 64th Avenue 

This premises and site were found to be in contravention of the 
Standard of Maintenance Bylaw No. 4888 in that drainage must be 
provided outside the garage to prevent flooding, and a broken 
window must be replaced in the finished room in the basement. 
The building was found to be occupied in accordance with the 
Bylaw, there being a mother and four children only residing on 
the premises. The owners of the property, Messrs. Byung Sub Van 
and Chung Ja Van of 3239 West King Edward have been ordered to 
comply with the Standard of Maintenance Bylaw. 


1535 West 64th Avenue 

This building has been found to be occupied in contravention 
of the Zoning and Development Bylaw for there is an illegal suite 
in the basement. The owner, Mr. Walter M. Eason of #1 - 1915 
Pendrell, Vancouver, has been ordered to revert the building to 
its approved occupancy as a one family dwelling. 


Rechecks of these premises will be made in due course. The 
petitioners, Mr. and Mrs. Howard Neff and another of the peti- 
tioners, Mrs. Ernest of 1551 West 65th Avenue have been contacted 
by representatives of this Department and verbally advised of the 
course of action to be taken. They expressed satisfaction with 
this action. In addition to this. Inspectors have also spoken 
to Mrs. Sutherland, the occupant of 1517 West 64th Avenue and the 
occupant of 1535 West 64th Avenue and advised them of the Bylaw 
infractions which are occurring and that neighbour complaints 
had been received. 

The matter of the behaviour of the children of the occupants of 
either of the subject premises cannot be dealt with by this 
Department but we understand that this portion of the complaint 
has been drawn to the attention of the City Police Department." 


The City Manager submits the report of the Director of Permits and 
Licenses for Council's INFORMATION. 


fOR COUNCIL ACTION SEE PAGE(S) 4^ 
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MANAGER'S REPORT, April 9, 197 6 . . . (BUILDING - 1B6O 


BUILDING & PLANNING 


RECOMMENDATION 

1. Industrial Sites in the Thunderbird Neighbourhood. 


The Director of Planning reports as follows: 

"The site in question is a portion of the city land in the Thunderbird Island 
Neighbourhood for which a plan was prepared in consultation with the local 
residents and approved by City Council in May of 1975. The plan is attached 
as Appendix I to this report. 

The plan calls for the Italian Centre (Confratellanza Italo-Canadese) , a 
church, a warehouse and open space. 

Particular note should be given to the industrial site of five acres in size. 
The intention was laid out in the plan adopted by City Council and later in 
the advert for sale of this property that the only uses that would be permitted 
would be warehousing, wholesaling and light manufacturing and that all 
activities except for parking and loading be conducted completely within an 
enclosed building. Other conditions included principle vehicular access from 
the rear of the site, landscaping, 40 ft. minimum height of building. 

General Distributors (Sony Industries) met the criteria very well in that 
they were high amenity landscaped developments, distributor of high quality 
goods and were a low traffic generator. 

When Sony Industries withdrew. Council resolved that the property should be 
advertised. The site was advertised on November 3, 1975 and on December 2, 1975 
City Council approved the sale of the five-acre parcel in the northeast corner 
of 5th Avenue and Skeena Street to Community Builders. The conditions of 
such sale and development are set out in Appendix II to this report. 

On March 15, 1976 a meeting was held with Community Builders and the Planning 
Department to discuss their proposals for this site. Community Builders were 
asked to provide basic information in a letter to the Director of Planning 
so that we could bring to Council their proposals and discuss the particular 
concerns and the issues that arise out of the proposals. (See Appendix III) 

The site which is five acres in size would yield, with a floor space ratio 
of .90, a floor area of some 200,000 sq. ft. 

Whereas office space ancillary to a principle use is permitted, offices in 
M-1 and M-2 Districts are permitted only as conditional uses, subject to 
the approval of the Director of Planning. 

The Director of Planning has normally been refusing office development as 

a principle use. It is for this reason, that the advertisement for the subject 

property excluded office as a permitted principle use. 

This proposal represents an example of the growing pressure to develop offices 
in industrial zoned areas. The Planning Department is well aware of this 
problem and the effect that such pressure and growth could have upon the 
Livable Region Program and on the alienation of already scarce land that exists 
within the City for warehousing, light manufacturing uses. The Director of 
Planning recommended to the Planning and Development Committee that offices 
generally be eliminated from the M-1 and M-2 District Schedules of the Zoning 
and Development By-law. The Planning and Development Committee took no action 
on this recommendation. 
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Clause #1 Continued . 

The Supervisor of Property & Insurance reports as follows: 

"Community Builders Ltd. submitted an offer to purchase in the knowledge 
that the tender document required that use of the site be restricted to 
warehousing, wholesaling and light manufacturing. Community Builders 
was also aware that it was necessary to obtain a development permit in 
adherence to those restrictions on or before March 30, 1976. The date 
of issuance of the development permit would be the date of completion of 
the sale. The March 30th deadline has gone by but Conmunity Builders as 
yet has not applied for a development permit. In communications with 
the Planning Department, Community Builders has indicated a desire to 
construct offices which use is not allowed under the terms of the sale. 
However, as yet there has been no unequivocal statement from Community 
Builders of a refusal on its part to adhere to the approved uses. In its 
letter of November 21, 1975, submitted with its tender. Community Builders 
gave 

" our assurance that development will be in keeping with the 

development conditions and conditions of sale and the concept 
of harmony between the development and the residential area " 

In light of the foregoing it is suggested that Council request Community 
Builders to clearly express whether or not it intends to adhere to the 
presently approved uses. If Community Builders expresses an unwillingness 
to adhere to the presently approved uses. Council may then resolve to 
repudiate the agreement for sale because of such refusal and further 
resolve that the deposit of $70,785.00 be forfeited to the City. The 
site may then be re- advertised. 

In the event that Community Builders expresses a desire to complete the 
sale and adhere to the approved uses, it is suggested that the date of 
sale for adjustment purposes (i.e. taxes, interest, etc.) be set as of 
April 1, 1976, and that the deadline to obtain a development permit be 
extended for a reasonable period on the express stipulation that time is 
of the essence in meeting the extended deadline. Failure to meet the 
extended deadline may result in cancellation of the sale and forfeiture 
of the deposit. 

The Director of Planning and the Supervisor of Property & Insurance 
RECOMMEND: 

1. THAT Council reaffirm the intention of utilizing the five acre 
industrial site at 5th and Skeena for the development of warehousing 
and light manufacturing uses compatible with the adjacent residential. 

2. THAT Council endorse as a general policy that offices as principle 
uses not be permitted in M-1 and M-2 zoned districts. 

3. THAT Council request Community Builders to clearly express whether 
or not it intends to adhere to the presently approved uses. 

(a) If Community Builders expresses an unwillingness to adhere to 
the presently approved uses, then the agreement for sale be 
repudiated because of such refusal, the deposit of $70,785.00 
forfeited and the site re-advertised. 

(b) If Community Builders agrees to adhere to the approved uses, 
and a date of sale for adjustment purposes (i.e. taxes, interest 
to accrue from) as of April 1, 1976, then the deadline to 
obtain a development permit be extended until July 31, 1976, on 
the express stipulation that time is of the essence in meeting 
the extended deadline." 

The City Manager RECOMMENDS approval of the foregoing recommendations 
trf the Director of Planning and Supervisor of Property & Insurance. 


DELEGATION REQUEST THIS DAY: Mr. A. G. Akester, Community Builder^ Ltd. 
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RECOMMENDATION 

2. Public Housing - Greater Vancouver Regional District . 
The Director of Legal Services reports as follows :- 

"Paragraph 7 of the Supplementary Letters Patent authorizing 
the Greater Vancouver Regional District to assume the func- 
tion of public housing is as follows: 

'The Regional Board, with the agreement of the 
Municipal Council concerned, may by by-law assume 
the rights, obligations, and liabilities of the 
Municipality for any existing or approved project 
under Section 35A (Now Section 40) of the National 
Housing Act (Canada) . ' 

On August 24, 1971 Council approved the recommendations of 
the Standing Committee, Planning and Development, and one 
of the recommendations was: 

•Request the Greater Vancouver Regional District to 
assume, as early as possible, the rights, obligations 
and liabilities for all existing and approved Federal- 
Provincial Public Housing projects within the Greater 
Vancouver Regional District. ' 

The District passed a by-law on March 29, 1972 assuming, 
inter alia, the liabilities for operating losses incurred 
since 1970 of the City pursuant to the agreements relating 
to presently operative piiblic housing projects referred to 
in the schedule attached to the by-law built pursuant to 
Section 40 of the National Housing Act. 

The City has entered into two agreements with the Federal 
Government, Provincial Government and Central Mortgage 
& Housing Corporation in respect to the construction of 
rental housing projects pursuant to the National Housing 
Act. The first of the agreements is dated February 26, 

1971 and relates to Champlain Place - 100 units (Project 
F.P. 18) - and the second agreement is dated July 25, 

1972 and relates to Oppenheimer Lodge - 147 units (Project 
F.P. 19). Each of these agreements contains a covenant by 
the City with the Province to pay the Province annually on 
demand a sum equal to one-half the amount or amounts paid 
by the Province for operating losses. Neither of these 
agreements are included in the schedule to the District's 
by-law. 

By letter dated March 15, 1976 the Director of Finance and 
Administration of the Greater Vancouver Regional District 
indicated that the District should assume the City's 
portion of the subsidy on projects F.P. 18 and F.P. 19 
and that if the City will make the appropriate request the 
District will prepare the necessary by-law authorizing the 
District to assume such liability. 

It is recommended that the City Council request the Greater 
Vancouver Regional District to assume the rights, obligations 
and liabilities for Projects F.P. 18 Champlain Place and 
F.P. 19 Oppenheimer Lodge forthwith." 

The City Manager RECOMMENDS that the foregoing report of the Director 
of Legal Services be approved. 
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RECOMMENDATION 

3. Neighbourhood Improvement Program - Kitsilano: Appropriation of 
Funds - General Gordon School Auditorium. 


The Director of Planning reports as follows: 

"On October 14, 1975, City Council approved the expenditure of up to $17,200 
from the Kitsilano Neighbourhood Improvement Program budget for the purpose 
of making alterations to General Gordon School to increase its potential 
for community use (Appendix A). 

However, the School Board experienced difficulty in designing facilities 
to meet the requirements of the Building By-law. As a result, the costs of 
the alterations have risen considerably, and the School Board is not prepared 
to go ahead with the alterations until further funds are made available to 
cover these increased costs. (See Appendix B) An additional $9,900 will be 
the maximum amount required to complete this report. 

The School Board has stated that their new estimates are valid until April 
15, 1976 and that they will do the alterations for this cost as long as the 
funds are made available by that date. Any increases in cost created by 
School Board delays beyond this date will be absorbed by the School Board. 

It is felt that this project is still of high priority in Kitsilano and 
recommends that the necessary funds be allocated to ensure the completion of 
the project. Central Mortgage and Housing Corporation was advised of 
and concur with this recommendation. 

It is therefore, RECOMMENDED, that: 

City Council approve the expenditure of up to $9,900 (nine thousand, 
nine hundred dollars, $2,475 City, $2,475 Provincial, $4,950 Federal) from 
the Kitsilano Neighbourhood Improvanent Program budget for the purpose of 
making alterations to General Gordon School as outlined in Appendices A & B. 
This amount is to be charged to the Recreational Facilities budget." 

The City Manager RECOMMENDS that the report of the Director of Planning be 
approved . 


4 . False Creek School Site . 

The Director of Finance and the False Creek Project Manager 
report as follows: 

"Negotiations have been proceeding with the staff of the Vancouver 
School Board regarding the school site in False Creek, a subject which was 
before Council a short while ago because of disagreement on various matters. 
Your officials are prepared to recommend the following terms and conditions 
to City Council and the Business Manager of the School Board is prepared to 
recommend them to the Vancouver School Board. It is generally felt that the 
terms and conditions are fair to both the City and the School Board. 

Various items of consideration are as follows: 

1. .83 Acre School Site 

It is recommended that the City sell the school site to the School 
Board for a purchase price of $385,000 with the condition that the City may 
buy back the school site on the expiration of the general False Creek leases, 
the buy back price to be the $385,000 divided by 1976 current market value, 
times the negotiated or arbitrated market value at the time of buy back in 
the future. The 1976 market value is to be negotiated between the Business 
Manager for the School Board and the Director of Finance in consultation with 
the Property and Insurance Office and the False Creek Project Manager. It 
should be pointed out that the timing of buy back would be at the option of 
the City. 
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Clause #4 Continued . . 

2. Underground Parking (Under the School) 

Recommended that the City not accept any nonshareable costs related 
to the school building, i.e., no cost to the City involved in the construction 
of the school building and parking facility. 

3. School Lawn - .75 Acres 

Recommended that the school lawn (which is on the City's park site) 
be available to the School Board from 8 a.m. to 5:30 p.m. on school days and 
that there be no capital cost to the School Board related to the preparation 
of the school lawn. It is further recommended that the Business Manager of 
the School Board and the Superintendent of Parks negotiate an appropriate 
cost sharing arrangement regarding the sharing of maintenance costs for the 
school lawn. 

4. Regulation Playing Field - 1.36 Acres 

Recommended that this space (also part of the park space) be made 
available to the School Board from 8 a.m. to 5:30 p.m. on school days and 
that the capital costs in excess of those incurred for a regular grass surface, 
needed to meet School Board requirements, be the responsibl ity of the School 
Board. It is further recommended that the Business Manager of the Vancouver 
School Board and the Superintendent of Parks negotiate an appropriate cost 
sharing arrangement regarding maintenance costs. 

5. Underground Parking Under the Playing Field 

The School Board was concerned regarding the security of this 
underground parking, relative to the safety of school children and school 
staff. It is our understanding that security arrangements have been approved 
by the Development Permit Board. 

6 . Eleven Additional Surface Parking Spaces . 

Recommended that 11 of the approximate 40 spaces on the surface 
near the school be made available to the School Board during school hours 
and further that the Business Manager of the School Board negotiate an 
appropriate arrangement for sharing of any maintenance costs, with the False 
Creek Project Manager." 

The City Manager RECOMMENDS that the above recommendations 
of the Director of Finance and the False Creek Project Manager be 
approved. 

CONSIDERATION 

5. Strathcona Rehabilitation Project; Proposed Additions . 

The Director of Planning reports as follows: 

" 1 . INTRODUCTION 

Council, on July 22, 1975, approved recommendations of the 
Director of Planning submitted with the City Manager's re- 
port of July 18, 1975, that removal of bulkheads supporting 
streets in various locations in the Strathcona area at an 
estimated cost of $130,000 be undertaken as an additional 
item. 

The Director of Planning 's report noted also that the 
Strathcona Rehabilitation Committee had been considering 
a number of other possible additions to the project. 
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Clause No. 5 Continued. 


2. PROPOSED ADDITIONS TO THE PROJECT 

During the course of analyzing the various items, including 
some later proposals advanced by the Strathcona Property 
Owners and Tenants Association, the Strathcona Rehabilita- 
tion Committee was informed, in the fall of 1975, that the 
representatives of Central Mortgage and Housing Corporation 
and the Province would consider additions not specifically 
mentioned in the agreement and outside the boundaries of 
the project, but in contiguous areas. 

This suggestion was qualified to the extent that the ad- 
ditions should be reasonable requests which could be imple- 
mented within an acceptable time, and not to be interpreted 
as an intention to expend all of the uncommitted funds. 

The Strathcona Rehabilitation Committee has therefore con- 
sidered possible additions relating to the criteria des- 
cribed above, and after review of a fairly large number of 
proposals, the Committee, on March 3, 1976, recommended that 
the City, and the Province, and Central Mortgage and Housing 
Corporation be requested to approve additions as listed below: 


(1) Improvements to Strathcona Park 


Estimated 
Cost 


(a) Landscaping $15,000 

(b) Tennis Courts 35,000 

(c) Drainage 25,000 

(d) Playground Area 15,000 

Total Estimated Cost $90,000 

(2) Educational Tour for U. N. Habitat 
Conference 

SPOTA has requested a contribution of 
$10,400 ($5,400 staff costs + $5,000 
program and events' costs) from the U.N. 
Habitat funds. The Committee, while re- 
cognizing that this item would not nor- 
mally be part of the project costs, re- 
commended that, if U.N. Habitat funding 
was not forthcoming, the City and senior 
governments contribute towards the pro- 
gram and events' part of this proposal. 

Estimated Cost $ 5,000 

Total 95,000 
City's Share (25%) $23,750 

The present financial status of the Strathcona Rehabilitation 
Project is summarized below: 

Total Estimated 
Budget to Complete 

Administration 500,000 300,000 

Grant/Loan 2,000,000 700,000 

Public Works 2,000,000 2,490,000 

Contingency Items 130,000 434,000 

4,630,000 3,924,000 

Estimated excess of ap- 
propriation over expen- 
ditures 706,000 

(i) 

Transfer of $300,000 to Britannia Urban Renewal Scheme 
shown as deducted from the contingency category. 
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The recipient is responsible for providing this Department 
with moving estimates from two moving companies and the 
lowest estimate is accepted. This Department authorizes 
payment of moving expenses for an average of sixty Welfare 
recipients each month. 

Proposed Operation of Unemployment 
Assistance Project Company 

Mr. Geal proposes to rent a truck for $12.00/day, hire 
Welfare recipients at the minimum wage of $1.50/hour and 
charge the Department $8.00/hour. Prior to moving the 
client would sign a waiver absolving the 'company' from 
any damages to goods and property that may occur as a 
result of the move. 

Remarks 

There are many problems inherent in Mr. Geal's proposal. 
Firstly, the 'Unemployment Assistance Project Company' does 
not really exist. It is only an idea. Mr. Geal does not 
have any equipment. He does not have a business licence, 
nor can he provide any protection for his potential employees. 

The present system of accepting the lowest moving estimate 
from established moving companies is quite satisfactory. 
Should the City enter into a contract with a moving company 
to move Welfare recipients, it would only create unfair 
competition to other companies. If Mr. Geal's company 
became a reality, he may compete in the usual way." 

Your Board submits the matter to Council for INFORMATION and notes 
that Mr. Geal requests to appear as a delegation. 

(DELEGATION REQUEST) 


FOR ADO?T!0:j 5EE PAGE(S) 5,2,Q.. 


Manager's Report, April 9, 1976 


(BUILDING - 7) 


Clause No. 5 Continued. 


If the additions proposed in this report, and the proposed 
bilingual street signs (estimated at $5,000) to be re- 
ported on separately, are approved, there would be an unex- 
pended balance on the project of approximately $606,000. 

3. POSSIBLE OTHER ADDITIONS 

It had been hoped that it would be possible at this time to 
report on all proposed additions, having regard particularly 
to the extended time for completion in relation to the com- 
pletion date in the agreement between the City and the senior 
governments. There are, however, the following items which 
may be advanced shortly when certain additional information is 
available : 

(1) Landscaping; Land Surplus to Street Requirements 

(East Side of Gore Avenue between Pender and Keefer Streets) 

This is a proposal for construction and maintenance of the 
landscaping by volunteer labour, organized by SPOTA, with 
the design and supervision of the work by Park Board staff 
and lease of the land by the City to the organization. It 
will be advanced on confirmation of the Park Board involve- 
ment and when terms of the lease are submitted for Council's 
consideration . 

(2) Acquisition of Privately-Owned Property to Improve the 
Linear Park 

The Committee has recommended that one property be pur- 
chased for this purpose. A recommendation to Council on 
this addition has been delayed due to difficulty in nego- 
tiating with the absentee owner. 

(3) Administrative Costs (SPOTA) 

A request from SPOTA for a contribution towards certain 
administrative costs has been submitted. This is expected 
to be considered by the Strathcona Rehabilitation Committee 
in April. 

It is RECOMMENDED that Council approve additions to the 
Strathcona Rehabilitation Project as follows: 


Estimated 
Cost 


(1) 


Improvements to Strathcona Park 


$90,000 


(2) 


Program and Events component of 
proposed educational tour 


5,000 


Total Estimated Cost 


$95,000 


and request the Province and Central Mortgage and Housing 
Corporation to contribute 25% and 50% respectively towards 
the costs, with the City's share of the cost ($23,750) 
being provided from Urban Renewal Funds." 


The City Manager submits the recommendation of the Director of 
Planning to Council for CONSIDERATION. 


Manager's Report, April 9, 1976 .... (BUILDING - 8) 
RECOMMENDATION 

6. Rezoning Application - North West Corner of Harold Street 
and School Avenue. 


The Director of Planning reports as follows: 

"An application has been received from Rev. Laing on behalf of 
the J.W. Smith Foundation whereby Lots 1-6, Block 37, D.L. 37 
be rezoned from (RS-l) One-Family Dwelling District to (CD-l) 
j Comprehensive Development District for the purpose of: 

'constructing a Senior Citizens Apartment Building 
containing 155 suites located behind Collingwood 
i United Church and Senior Citizens Recreation Hall.' 

! 

\ On April 22, 1975 the Vancouver City Council approved the recom- 

mendation of the Standing Committee on Housing and Environment of 
April 10, 1975 which was: 

'A. That Collingwood United Church be requested to make 
formal application for rezoning the site, being Lots 
3-6, Block 37, D.L. 37, from RS-l to CD-I for develop- 
ment of a sixteen-storey l60-unit senior citizens' 
housing project. 

B. That upon application from Collingwood United Church 
for rezoning the above-noted site, the Planning 
Department be instructed to submit comments on design 
and community interests related to this particular 
project. ' 

SITE DESCRIPTION 

The site is located at the N.W. corner of Harold Street and School Avenue 
with a frontage of 220 feet on Harold Street and a depth of 99 feet, for 
a total site area of 21,828 square feet. The site is zoned (RS-l) One- 
: Family Dwelling District and Lots 1 and 2 are developed as off-street 
i parking for the Collingwood United Church at the N.E. corner of Joyce 
! Street and School Avenue. The remaining lots are vacant. (See Appendix A) 

i The lands to the east, north and west are zoned (C-2) Commercial District 
and are developed with a Super-Valu store, retail outlets, a bus loop, 
office buildings and the Collingwood United Church. The lots 7-9, 
immediately north of the site, are zoned (RS-l) One-Family Dwelling 
District and are developed with a parking lot. The lands to the south 
are zoned (RS-l) One-Family Dwelling District and are developed with 
single family dwellings. 

PROPOSED DEVELOPMENT 

The drawings submitted by the Architect, marked "Received City 
Planning Department, December 1, 1975" indicate a 17-storey plus 
basement, 150-foot high-rise building containing 123 bachelor suites 
(four for handicapped people at ground level), 31 one-bedroom suites 
I and 1 caretaker's suite, for a total of 155 dwelling units. A rec- 
i reation room is provided on the ground floor and sundecks, coffee bar 
and roof lounge are provided on the penthouse floor. Storage rooms 
and lockers are located in the basement. Twenty off-street parking 
spaces are indicated south of the building. 
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CALCULATIONS 


Site Area: 21,828 square feet 


Gross Floor Area: 

(Calculated, under RM-3 regulations) 92,068 square feet 

Floor Space Ratio: 4.218 


Number of Units: 


Units Per Acre; 


Height : 


Area of Balconies: 

Site Coverage: Building: 

Vehicular Facilities: 


Off-street Parking: 


Recreation Area: Ground Floor 

Penthouse 


ANALYSIS 


155 
309 

17 storeys plus basement 
(150 feet) 

10,920 square feet or 11. 6i 

5,378 square feet 25^ 
6,216 square feet 28 ^ 

53^ 

20 spaces = 1 space per 
7.7 units 

733 square feet 
1,374 square feet 

2,107 square feet 


The site is located in an area containing good, conveniently-located 
facilities and services for senior citizens. These include a super- 
market, public transport, retail stores, doctors' offices, theatre and 
restaurants. A community centre is located about one-half mile away. 

However, it is important that adequate outdoor space be included in the 
development providing opportunities for sitting outdoors and for watching 
the various activities going on in the neighbourhood. For senior citizens' 
housing projects, CMHC guidelines require a minimum of 200 square feet of 
usable outdoor living space for 1-bedroom units and l80 square feet for 
bachelor units. Balconies and roof gardens may be counted for such open 
space. Outdoor living space of 28,500 square feet would be needed in 
the proposed development to meet this minimum guideline. The proposed 
20,460 square feet is deficient by 8,030 square feet. The deficiency 
could be decreased either by putting parking underground, hence freeing 
more land for outdoor living space, or by reducing the number of units. 


If the parking was placed underground, the amount of deficient outdoor 
space could be reduced to 2,660 square feet. 

A reduction of 15 bachelor units would then be needed to meet the 
minimum CMHC requirements. This would result in a building at a density 
of about 3.86 Floor Space Ratio with underground parking. 
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At the April 10, 1975 meeting of the Standing Committee of Housing and 
Environment, the Architect stated the need for a floor space ratio of 
4.0 was to make the project economically feasible and have rents of 
$135.00. The following table was computed from figures used by the 
Greater Vancouver Regional District in February 1975. The cost estimate 
analysis of the development shows the savings in monthly rental at 
different densities. 

F.S.R . No. of Units Av. Unit Cost Av. Monthly Rental 


The analysis indicates that the difference in rent between developments 
at floor space ratios of 2.0 and 4.0 is $12.78 per month per unit. 

The parking requirement for senior citizens' housing under the present 
Zoning By-Law is one space for every six dwelling units. This is 
similar to the standard recommended by CMHC for locations in Downtown 
with good access to public transport and facilities. This standard 
takes into consideration that the elderly do not own or drive cars to 
the same extent as younger persons but the extended good health and 
acceptance of the car as a requirement could lead to increased use. 
Based on this standard, this proposal will require 26 parking spaces. 


The Urban Design Panel considered the application at its meeting of 
December I8, 1975: 

'The Panel, although in favour of rezoning this property for 
its intended use, questions the high density (F.S.R. 4*) in 
relation to the project's surrounding area. 

Further criticism was levelled at the lack of useful outdoor 
space which could be improved by putting the presently-indicated 
surface parking area under the building and by re-positioning 
the building so as to give most of the outdoor space a southerly 
exposure . 

As for the design of the building itself, the Panel deplores 
the mechanical solution which will do little more than provide 
shelter for the intended inhabitants but offers them or the 
surrounding area no real amenities. 

I 

Recommendation ; That the above be received as a progress report 
and that this design be sent back to the Architect for basic 
re-thinking in terms of a more humanistic approach in trying to 
i resolve this proposal and that until this has been achieved this 

rezoning application not be approved, ' 

The J.W. Smith Foundation sponsored a Public Information Meeting for 
residents in the immediate area on March 20, 1975. The Planning 
Department was present as were 40 residents whose general feeling was 
I that the project is a good idea but are concerned that more high-rises 
might follow. The J.W. Smith Foundation submitted a list of applicants 
I for Collingwood Towers containing 80 names. A petition was also sub- 
1 mitted from the residents of the immediate area who attended the Public 
j Information Meeting containing 21 names in support of the proposal and 
! no names in opposition to the proposal. 


1.3 
2.0 
2.6 
4.0 


100 
154 


50 
78 


$26,963 
$24,344 
$23,535 
$22,888 


$166.39 
$150.68 

$145.44 
$137.90 
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The Planning Department supports the proposal to locate a senior 
citizens' apartment building in this location but cannot support the 
proposed density or form of development. 

A number of factors should be considered with regard to density: 

1. The highest residential density currently permitted outside the 
Downtown peninsula occurs in the (RM-3) Multiple Dwelling Districts 
which provide for a maximum density of I.85 Floor Space Ratio, 
which figure includes bonuses for superior design features. The 
high-rises of Kerrisdale and Kitsilano are developed within the 
RM-3 zoning category. 

2. The highest density existing for senior citizens' apartments out- 
side the Downtown peninsula is the B.C. Baptist Foundation's 
senior citizens' housing at McLean Drive and East 3r*d Avenue 
which is at a density of 1.9. 

3. To permit this density now sets a precedent which would lead to 
future proposals for senior citizens' housing to seek at least 
the same density. It is a small step to argue that single people 
and couples without children could also benefit from a density of 
4.0 Floor Space Ratio. IVhile this appears as an isolated case in 
1976, in a few years, because of the precedent, a residential 
density of 4.0 Floor Space Ratio could become much more widespread. 

4. Regard should be given to the actual rental savings at the higher 
density, i.e. $12.00 per month difference between a development at 
2.0 Floor Space Ratio compared with a development at 4.0 Floor 
Space Ratio. The differences in rents would be covered in any 
case by government subsidies under Section 44 of the N.H.A. 

5. In relation to the remainder of the City, the area of the Colling- 
wood proposal already provides one of the highest concentrations 
of senior citizen housing. There are 975 of the City's total of 
7,298 senior citizen units located within a one mile radius of 
the Collingwood site. This reflects a density of senior citizen 
units second to that of the West End. The Planning Department 
questions whether 155 units can receive financing in an area 
where the need is not that great. During 1975 the senior citizen 
proposal for 170 units at School Avenue and Tyne Street, which 
had received rezoning to (CD-l) Comprehensive Development District 
and had Development Permits issued, did not receive funding due to 
the greater need elsewhere in the City. 

With regard to form, many of the serious criticisms made by the 
Urban Design Panel could be overcome by more sensitive architect- 
ural design. However, one major consideration is to increase the 
amount of usable outdoor space. This could be achieved by placing 
the needed parking below ground and using the surface as usable 
open space. 

CONCLUSION 

The Director of Planning recommends that the application to rezone the 
lands from (RS-l) One-Family Dwelling District to (CD-I) Comprehensive 
Development District be approved, with the CD-I By-Law restricting the 
form of development as follows: 

1. USES Senior Citizen Housing containing dwelling 

units, recreation room, coffee bar, lounge, 
storage area, off-street parking and loading 
and customarily ancillary uses 
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FLOOR SPACE RATIO: 


Not to exceed a gross floor space ratio of 
2.0. This is just over the possible floor 
space ratio which could be achieved with 
bonuses under the ( RM- 3 ) Multiple Dwelling 
District. This would allow the development 
of approximately 80 dwelling units. 


HEIGHT; 


Not to exceed 100 feet or 12 storeys plus a 
basement . 


4. OFF-STREET PARKING ; One space for every six units shall be 

provided. 


The detailed scheme of development shall be approved by the Director of 
Planning following further advice from the Urban Design Panel, having 
due regard to overall design, the provision of usable outdoor open space, 
provision and maintenance of off-street parking, loading and garbage 
collection facilities. 


The Vancouver City Planning Commission when considering the application 
at their meeting of March 3^ 1976 concurred with the recommendation of 
the Director of Planning including the conditions of approval outlined 
in the departmental report: 


'And further that a senior citizens' housing study be 
carried out on a City-wide scale as it appeared that 
the area in question had more than its share.' 


The City Manajger ^oamstiOS that the report of the Director of 
Planniag be received and the whole matter be referred to a Public 
Hearing. 


FOR COUNCIL ACTION SEE PAGE(S)isS/£i^^' ^ 
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MANAGER'S REPORT, April 9, 1976 (FIRE - 1) 

FIRE AND TRAFFIC MATTERS 

INFORMATION 

1 . Oakridge: Ingress/Egress Changes 

The City Engineer reports as follows: 

"On December 16, 1975, Council adopted the following resolution: 
'That consideration of the traffic situation at Oakridge be deferred for two 
months to permit the City Engineer to monitor the traffic situation and report 
back to Council the effect on traffic of the changes to the entrances and exits 
at Oakridge. ' 

BACKGROUND 

As a result of a petition from approximately 300 residents in the area 
and subsequent reports and discussions at the Official Traffic Commission, Council 
in January, 1975, approved changes to the Oakridge ingress/egress system. Following 
this approval. Woodward's submitted two alternative schemes to the Mayor which were 
forwarded to the Engineering Department for consideration. The Engineering Depart- 
ment reviewed the schemes and concluded that one scheme was completely unacceptable 
and that the other scheme (modified) had merit for further discussion with 
Woodward's. These discussions led to the conclusion that the modified scheme 
had advantages to both Woodward's and the City (extra cost to be paid by 
Woodward's) from a traffic operations point of view because of the size of 
Oakridge as a traffic generator. This latter system was constructed. 

REVIEW PROGRAM 

Monitoring traffic conditions has included the following: manual 
traffic counts weekdays and Saturday afternoon, automatic traffic counts, license 
plate route traces and field observations including filming random periods of 
activity, particularly at 45th and Gambia. Some limited accident statistics 
have been reviewed and comments have been provided by police constables who have 
observed operations at various times. 

TRAFFIC VOLUMES AND OBSERVATIONS 

1. Tisdall Street - Twenty-four hour automatic counts on Tisdall Street north 
of 46th Avenue show the traffic volume has changed from 5571 vehicles 
(Thursday, January 23, 1975) to 1835 vehicles (Thursday, January 22, 1976) 
because of the revised Oakridge access system. Hourly volumes for the 
above two counts are shown in Appendix 1. The objective has been achieved. 

2. Oakridge entrances/exits - Prior to the changes, there were five entrances 
and seven exits to the shopping centre parking lot. There are now five en- 
trances, but only six exits and the changes require some Oakridge patrons to 
use new routes to and from Oakridge. 

Traffic volumes using the entrances /exits are illustrated in Appendix 
2 for the 4:00 p.m. to 5:00 p.m. period on a weekday. The total in/out 
volume in January, 1976 is almost the same as the March, 1975 volume and 
the traffic observers noted no unusual delays/back-ups, etc. during the 
January, 1976 count period. The percentage of illegal turns at the 45th 
Avenue entrance/exit has decreased from a high of 22% during the $1.49 day 
in December, 1975 to 3%% during the January, 1976 weekday count. 

Traffic volumes were counted for a 4-hour period on Saturday, 
January 24, 1976 (afternoon) and the average hourly volume is illustrated 
in appendix 2 also. Traffic observers noted no significant delays or 
back-ups at any of the entrances /exits . 

The only Saturday data available for the 'before' situation is an 
October, 1971 count which shows a 4-hour total in/out volume of 13,980 
vehicles. The January 24, 1976 4-hour total is 12,050 vehicles. 


Continued on Page 2. 
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45th Ave. Entrance/Exit 

Shopping Centre 

In 

Out 

Total 

% Illegal 

In/Out Total 

November 

1975, 

4- 

-5 p.m. weekday 

197 

273 

470 

12^5 

2234 

December 

1975, 

4- 

-5 p.m. weekday 

208 

322 

530 

22 

2848 

January, 

1976, 

4- 

-5 p.m. weekday 

141 

198 

339 


1932 

January, 

1976, 

1 

hr. avg. Saturday 

250 

326 

576 

3 3/4 

3012 


The significant decrease (from December, 1975 to January, 1976) in 
illegal turns would suggest that Oakridge patrons have adjusted their route 
pattern and are not finding major difficulties in getting in or out of Oakridge. 


3. Film Observations - 

Traffic conditions at 45th and Cambie were filmed at various times on 
a $1.49 day and a normal day. The amount of filming done was relatively 
limited (cost), however, it has proved useful in illustrating the operation 
of the intersection and the 45th Avenue entrance/exit. No excessive back-ups/ 
delays were noted during the filming. 

4. S/B Cambie Exit/45th/Tisdall Route - 

During the Council discussion of this matter in December, 1975, the 
question was asked about the amount of traffic exiting from the parking lot 
and proceeding S/B on Cambie turning right to W/B 45th, then S/B on Tisdall 
to 49th Avenue. 

A license plate route trace was done between 4:00 p.m. and 6:00 p.m. 
on January 20, 1976 (Tuesday) and the results are as follows: 

a) traffic volume exiting parking lot: 572 vehicles; 

b) of the 572 vehicles, 34 turned right to W/B 45th; 

c) of the 34 vehicles, h_ vehicles were observed at Tisdall/49th 
Avenue . 

The results of this survey show that the route questioned is not being 
used to any significant extent. 

5. 45th /Cambie - 
(a) Operation - 

Field observations and review of the films show that, for the vast 
majority of time, the intersection operates at an exceptionally good level 
of service for all traffic. During the 4:00 p.m. to 6:00 p.m. period, however, 
there are times that the intersection becomes congested with back-up (8-10 
cars) on 45th Avenue because of the heavy volume of traffic southbound on 
Cambie (peak hour volume almost double base hour volumes) and because the 
gaps in southbound traffic are almost filled by traffic exiting from Oakridge 
at the exit opposite 44th Avenue. Delays on 45th Avenue longer than 2 or 3 
minutes are the exception even during the pm rush period. 

In order to provide more positive control on one of the movements taking 
place at this intersection, a 'YIELD' sign is being installed for traffic 
using the new left-turn bay turning into 45th Avenue. 


Continued on Page 3. 
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(b) Accidents - 

Although the new access system hasn't been in operation long enough 
to do a statistically valid before and after analysis, the following figures 
do suggest that an adverse accident situation has not resulted from the 
changes . 

a) Accidents during 1974: 15; during 1975: 15_ 

b) (before changes) mid-November 1974 to end February 1975: 6^ accident 

c) (after changes) mid-November 1975 to end February, 1976: 5^ accident 

6. Police Observations - 

The Police Department has observed the 45th/Cambie intersection a 
number of times in January and February at various times of the day. In 
general, their comments do not indicate major problems, but did indicate 
a variety of traffic conditions ranging from 'all traffic flowing smoothly; 
no back-ups' to 'heavy volumes with back-up (9-10 vehicles) in left-turn 
bay and on 45th Avenue'. Such conditions varied in relation to the amount 
of traffic using Cambie Street and generated by Oakridge. 

7. New Entrance from Cambie Opposite 44th Avenue - 

Traffic counts and observations show that this entrance is still not 
getting the volume that it is capable of handling, even following the installa 
tion of information signs on Cambie Street. This entrance is significantly 
easier to use than the 45th Avenue entrance because the only traffic that 
has to be considered is the southbound Cambie traffic. This lack of use may 
be based on a combination of the following factors: 

(a) ' Oakridge users are not aware of this entrance; 

(b) Oakridge users are not experiencing significant difficulty at 45th 
and Cambie; 

(c) The internal roadway system within the parking lot is not as easy to 
use as coming in from 45th Avenue because the driveway in from Cambie 
Street 'T's into the main parking lot circulation road a relatively 
short distance (approximately 150 ft.) inside the lot. In the con- 
sultant's traffic study for the Oakridge expansion proposed a few 
years ago, two problems with the parking lot were identified. These 
problems are: 

(i) that drivers sometimes lose their sense of direction because 
the main axis of the building is skewed to the street and 
sections of the main circulation road parallel the building 
and other sections parallel the street. 

(ii) that the main circulation route becomes clogged with vehicles 
reducing its effectiveness as a circulation route and the 
intersections of the circulation road and the street connector- 
driveways are subject to heavy turning volumes further reducing 
the capacity and operational efficiency within the lot. 

8. Alternative Changes - 

Since the revisions to the Oakridge access system have been in 
operation, a number of changes have been suggested: 

(a) Signalize 45th/Cambie: Analysis of the traffic volumes show that the 
intersection does not meet the Vancouver warrant for signalization. 
Further, a major negative aspect of signalization is the potential 


Continued on Page 4. 
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for increased use of 45th Avenue ^ast of Cambie (local residential 
street, p.m. peak hour 2-way volume: 87 vehicles) by traffic destined 
to Oakridge from east of Cambie. Any restrictions imposed to prevent 
such use would have a detrimental effect on the residents' ability to 
use their street. 

(b) Revise the 45th Avenue entrance/exit to an exit only and build a 2-lane 
left-turn bay opposite the 44th Avenue entrance and signalize the 
movement into the parking lot: this would eliminate a significant 
portion of the left-turn volume at 45th and Cambie, thus improving 

the operation of the intersection for both Oakridge traffic exiting 
and residents using 45th west of Cambie. For this change to be 
effective, however, the internal parking lot roadway system would 
require reorganization. 

(c) Re-open the southwest comer of the parking lot as an exit only: 
This would result in an increase in volumes on Tisdall Street to 
about 3/4 of what they were before the changes. In all probability, 
there would be a certain amount of illegal use of the exit as an 
entrance (further increasing the use of Tisdall Street) and creating 
a potentially hazardous situation. 

SUMMARY 

The revised Oakridge access system has lowered the daily volumes on 
Tisdall Street from 5571 vehicles to 1835 vehicles. 

Numerous traffic counts, observations (including filming) have been 
done to monitor the traffic situation. Our observations have shown the new 
system is working satisfactorily with no apparent adverse accident situation. 
A certain amount of congestion does occur (more than before the changes) 
during peak periods. However, the delays noted are not considered major and 
are significantly less than delays that occur at many other locations in the 
City." 


The City Manager submits the foregoing report of the City Engineer 

for the INTORMATiON of Council . 

FOR COUNCIL ACTION SEE PAGE(S) 
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BUILDING AND PLANNING MATTERS 

RE COMMEN DAT I ON S 

1. Request to Keep Horses at 
3475 West 53rd Avenue 

The Director of Planning reports as follows: 

"A Development Permit Application has been filed on behalf of 
Mr. H. Murray to construct a 20' x 34' storage shed and a 34' 8" 
X 110' stable to house 19 horses. 

This corner site is located in aiRA-1 Limited Agricultural District 
and has a 165' frontage along Blenheim Street and a 667' frontage 
along West 53rd Avenue. 

Section 10 (16) (c) of the Zoning and Development By-law requires 
that the keeping or housing of horses is subject to the approval 
of City Council. 

The Technical Planning Board has approved the Development Permit 
Application to construct a 20' x 34' storage shed and a 34' 8" x 
110' stable and noted that City Council's approval is required 
for the keeping of horses subject to certain conditions. 

The Director of Planning recommends that City Council approve the 
keeping or housing of 19 horses on this site." 

Your Board RECOMMENDS that the recommendation of the Director of 
Planning be approved. 

2. Request to Keep Horses at 
7083 Balaclava Street 

The Director of Planning reports as follows: 

"A Development Permit Application has been filed on behalf of Miss 
A.M. Mason (owner) to construct a 19' x 29' 4" addition to the 
existing stable to house her 2 horses. 

This site is located in an RA-1 Limited Agricultural District and 
has a 150' frontage along Balaclava Street and a 146' frontage 
along West 55th Avenue. 

Section 10 (16) (c) of the Zoning and Development By-law requires 
that the keeping or housing of horses is subject to the approval 
of City Council. 

The Technical Planning Board has approved the Development Permit 
Application to construct the stable addition subject to certain 
conditions and noted that City Council's approval is required for 
the keeping of horses. 

The Director of Planning recommends that City Council approve the 
keeping or housing of 2 horses on this site." 

Your Board RECOMMENDS that the recommendation of the Director of 
Planning be approved. 
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CONSIDERATION 

2. City Operations on a Four Day Week or Nine 
Day Fortnight - Turn Down Traffic Volume 

The City Engineer reports as follc3ws:- 

"Latein 1974, the City set up a Council Ccnmittee to evaluate possible Urban 
Denonstration programs to be s\±initted by the City for Federal funding. Among 
the ideas ajproved by the Ccitinittee and Council was the Turn Down Traffic Volume 
project. When the Urban Demonstration program was cancelled, this project was 
approved, entirely s^aarately, for funding by the Transportation Develc^ment 
Agency (T.D.A. ), the research arm of Transport Canada. T.D.A. provided funding 
in the amount of $500,000. over two years, ^^roval of this major project - the 
only one actually funded of the irany City prcposals - is a major achievement 
for the Cil^ and provides the opportunity (and the obligation) for the City to 
shew leadership in this field. 

It is inportant to restate the benefits viiich we hope to attain in an overall 
sense through the Turn Down Traffic Project. Relatively small changes - 
in the order of 10 to 15% - in car oca5>ancy through carpooling and in peak 
travel demand through changed vrorking times, will permit the existing street 
system to handle increased downtown enployment. We have calculated that 
these changes will allow us to handle downtown growth vMch would require an 
additional $100,000,000. in capital expenditiires to provide access with the 
same level of difficulty we e:q)erience today. It is, therefore, inportant 
for the City to take the lead in all phases of this project and demonstrate 
the feasibility of achieving these goals. 

In Project Turn Down Traffic Volume's overall p3X)gram of reducing traffic 
congestion in Vancouver, one of the methods of achieving this goal is 
through an alteration of the t^ical five-day-a-week, 9 to 5 (or similar hours) 
vrork pattern. We hcpe to lead the way and encourage employers and employees to 
work one of a variety of working hour schemes which would reduce the peak demand 
in the momiing and evening rush, and are examining the administrative feasibility 
of these various schemes for inplementation in the City. As part of the City's 
leade r ship efforts, a survey of City workers was conducted, with the cooperation 
of the unions, to find out vAiich of the various possible alternatives might be 
acceptable to the eirplqyees. The results of that survey are as follows :- 


Inside Workers 


Outside Workers 


Alternative 


Number of % 
Responses 


Retain present 



hours 

65 

(8%) 

Staggered hours 

20 

(3%) 

Flexible hours 

100 

(13%) 

4-Day Week 

412 

(52%) 

9-Day Fortnight 

192 

(24%) 

TOTAL 

789 

(100%) 


Alternative 


Retain present 

hours 
4-Day Week 
9-Day Fortnight 

TOTAL 


Number of 
Responses 


(33%) 
(53%) 

(14%) 

690 (100%) 


228 
366 
96 


Due to differences in working arrangements, it was not possible to offer all of 
the alternatives to outside workers. Hovrever, in both cases it is clear that 
a majority of those surveyed would prefer a 4-Day workweek, although there is 
a significant groip of outside workers wishing to retain the existing hours. 

The Manager's Advisory Ccranittee has met on three occasions to discuss this 
question. There will be administrative problems in iitplementing any scheme vAiich 
involves changed working times; however, MAC does believe that suitable schemes 
should be possible in the various departments. The purpose of this r^3ort is 
to datain Council's direction on the types of changed working hour schemes vAiich 
might be acceptable so that planning to deal with the administxative problems 
can proceed. 


Continued on Page 6. 
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(FIRE - 6) 


Clause No. 2 Continued 


FOUR DAY WEEK: 

InplemBntatixjn of a 4-day workweek would contribute greatly in reducing traffic 
volute peaks \^ch occur on ^fandays and Fridays. Friday in particular is the 
worst day of the week frcm a traffic perspective, with traffic volune averaging 
7 to 10% higher than on other v^aekdays. In addition, regardless of vAiich 
particular day is not worked, there wDuld be a net reduction of 20% of all 
vrork trips on a weekly basis, with resultant cost savings to staff. Since 
just under 2 hours would have to be added to each day working to naintain the 
work week, there would also be a significant shift in the tiitdng of travel 
demand. Frcm a management perspective, less sick time WDuld be required since 
enployees could schedule medical c^ipointments and similar activities on their 
day off. 

NINE DAY FORINIGHr: 

Similar advantages, although lesser in scale, apply to a 9-day fortnight in 
vdiich employees work 9 days in 2 weeks with approximately an extra hovir on 
each of the 9 days. Once again the major reduction in travel demand WDuld 
take place on a Friday or Monday, v^en traffic volunes are higher. The 
addition of an hour to the working day would also change the time of day vdien 
local traffic danand peaks, although to a lesser extent than would be the 
case of a 4-day week. 

Fr,EXTRTiF, HOURS : 

Flexible v^rk hour schones would have a lesser inpact on travel demand than 
either a 4-day week or 9-day fortnight, however, as the name inplies, such 
changes could be inplemented in certain operations reasonably easily. 

OPENING HOURS; 

Both the 9-day fortnight and flexible hour schemes would operate over the nonnal 
work week, that is. City Hall would be open from Monday to Friday for normal 
(present) working hours. The extra time, before or after opening hours, would 
give staff the cj^rtimity to carry out clerical and other work without inter- 
rtption. HCwever, because of the irregular nature of these hours, there would 
be problems of cotnunication and administration within City Hall. The existing 
problem of scheduling meetings and obtaining necessary signatures and approvals 
would be increased. 

A 4-day week could operate either of 2 ways:- 

(a) within the framework of a conventionsLL 5-day week, 

(b) with the City Hall open only 4 days a week, but open for 
a longer period each day. 

If a 4-day wsek is adopted within the framework of a 5-day open period, it will 
probably not be possible to apply a 4-day week uniformly across all departments, 
due to staff limitations and the need to provide minimun staffing of seme 
functions during all open hours. We would probably, therefore, be restricted 
on this basis to being open only normal working hours. However, if Council 
wished to consider c^erating Cit^ Hall on a 4-day a week basis, it would be 
entirely practical to have City Hall open, say, fron 8:30 a.m. to 6:00 p.m. 
While there woiild be a reduction in the daily availability of City Hall by a 4- 
day open period, the extra open time each day would provide a much irrproved 
access for citizens v^o are unable to oane to City Hall during their working 
hours. After a period of adjustment, (similar to that v*ien Saturday mornings 
were abandoned) reasonable aco^ytance can be anticipated. 


Continued on Page 7 
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Clause No, 2 Continued 


In developing a proposal for Council's approval on changed working times for 
the City, this basic question of hours to be open for the public, ntust be 
resolved. If Council requires that the City Hall ranain open for 5 days a 
week, the degree of inplementation of changed working times will probably be 
much less ootplete and involve many more administrative problems than would 
be the case if Council was prepared to consider a 4-day a week open period, 
with a longer open period on each of the 4 days. The majority of Department 
heads believe a 4-day week with a 4-day open period is practicable. 

As noted above, there are many administrative details to be worked out between 
the City and staff before any changed working hours can be inplatiented. The 
intent of this r^xsrt is to obtain policy direction frcm Council so that 
administrative planning and necessary discussion with the unions can proceed 
to implement Council's policy. Any implementation will be subject to the 
following restrictions : - 

i) no overall increase in cost to the City; 

ii) hours of vork, holiday adjustments and other vrorking conditions 
to be acceptable to the unions; 

iii) all changes to be temporary for the duration of the Turn Down Traffic 
Volume project (the end of 1977) , and cancellable by the City or the 
unions. 

This report has been reviewed by CUPE Local 1004 and the V.R.M.E.U., v*o are 
in agreement with the above conditions. 

The City Engineer RECCMMENDS that:- 

(a) Council approve iitplementation of a program of changed vfork hours, 
subject to the restrictions stated above; 

(b) Council consider a 4-day open period for this program." 
The City Manager submits the matter to Council for OONSIDERATICXJ. 


FOR COUNCIL ACTION SEE PAGE(S)i?.:^.~. 
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(FINANCE - 1) 


FINANCE MATTERS 

RECOMMENDATION 


1. Temporary Position - Queen Elizabeth Theatre 

The City Manager has received the following report from the 
Administrative Analyst: 

"At the request of the Theatre Manager, 1 undertook to review 
the clerical work load in the Queen Elizabeth Theatre offices. 

The present permanent staff of the Q.E.T. is as follows: 

Theatre Manager 
Assistant Manager 

Clerk IV 

Clerk III 

Clerk Typist II 

The Assistant Manager and Clerk IV both act as front-of -house 
managers on an alternating basis with the Theatre Manager. 
Consequently, responsibility for continuity of administrative 
detail rests with the Clerk III. There is a significant fluc- 
tuation in the work load due to both the seasonality of the 
Theatre business and the variable shifts worked by the senior 
clerical staff. Because of this fluctuation, an analysis of 
the on-going work load is quite complex and would require a 
nuirber of months to complete. Furthermore, significant back- 
logs of clerical work tend to accumulate during the busy periods. 

A number of administrative changes are being instituted which 
will result in a reduction in the clerical work load. However, 
during the next three months, while these changes are being 
instituted, I am recommending the addition of a temporary 
Clerk Typist I in order to reduce the backlog and ease the 
work load during the transition period. 

The additional costs incurred by hiring a Clerk Typist I for 
a period of three months will be approximately $2,100 including 
fringe benefits. 

It is recommended that funding be approved in advance of the 
1976 Revenue Budget. 

Thti V.M.R.E.U. has received a copy of this report." 

The City Manager RECOMMENDS that the foregoing recommendations 
of the Administrative Analyst be approved. 


2 . Tender No. 41-76-1 - Refuse Packer Bodies 

The City Engineer and Purchasing Agent report as follows: 

"Tenders for the above were opened on March 22, 1976 and referred to the 
City Engineer and Purchasing Agent for report. The officials concerned report 
as follows: 

A working copy of the tabulation is on file in the Office of the Pur- 
chasing Agent. This report deals only with Item 2 Rear Loading Packers. 

Funds for this purchase are provided from the Truck Plant Replacement 
Fiond for 26 units and in advance of the 1976 Budget for two additional units 
(app3'oved by Council on June 24, 1975) • 


Cont'd • • • 
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Clause #2 continued: 


Six bids were received. 


Bid I^o. 1 - ReliancG Truck & Equipment 

This is the low bid and meets all specif ications» 

An optional price was requested for a high densiiy type packer body 
capable of larger payloadso Our present refuse packers are not able to pack 
payloads up to the maximum legal axle loadings « The recommended bidder offers 
a high density packer capable of attaining maximum legal axle loadings at an 
extra cost of $510.00, This extra cost is offset by the reduction in the number 
of trips required to the Delta Landfill site by at least 30 trips per year per 
truck. This will produce cost savings of $900,00 per unit per year ($30 per trip). 

An optional price was also requested for an auxiliary engine to power 
the packer body hydraulics. The auxiliary engine will reduce maintenance costs 
over the life of the umit such that the life of the refuse truck can be extended 
to six years from our present policy of five. By increasing life to six years, 
for the recommended bidder the addition of an axixiliary engine reduces the annual 
capital cost of the packer truck by $350.00 per year. 

We RECOMMEND acceptance of the low bid from Reliance Truck & Equipment 
for twenty- eight rear loading refuse packer bodies at a total cost of 
$4-32,936.00 ($10,987,00 each plus '$3,965.00 each for auxiliary engine and 
$510.00 each for high density packer) plus 7% Provincial Sales Tax." 

The City Manager RECOMMENDS that the report of the City Engineer and 
Purchasing Agent be approved, subject to a contract satisfactory to the 
Director of Legal Services, 


FOR COUNCIL ACTION SEE PAGE(S) .6.5^— 
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(PERSONNEL - l) 


PERSONNEL MATTERS 


RSCOf^NDATION 


1. Annual Meeting of the C.P.H.A. 

The following report has been received from the Medical Health Officer: 

Mrs. M. Drlnkwater, P.H.N. II, East Unit Is requesting leave of absence 
wlthpay to attend the Annual Meeting of the C.P.H.A. In Moncton, N.B. 
being held on June 21-25, 1976. Mrs. Drlnkwater Is Secretary of the B.C. 
Branch and will have her expenses paid by the Association. The only 
cost to the City will be the leave of absence with pay, and funds are 
available In the Health Department's Budget to meet this expenditure. 

There Is a full complement of nursing staff at East Unit and arrangements 
will be made for Mrs. Drlnkwater 's duties to be shared amongst existing 
nursing staff. 

Mrs. Drlnkwater was granted paid leave to attend the C.P.H.A. meeting In 


It Is recommended that. In accordance with Regulation 45-2, Mrs. Drlnkwater, 
Public Health Nurse II, be granted five days leave of absence with pay In 
order to attend the Annual Meeting of the C.P.H.A. In Moncton, N.B. 
June 21-25, 1976. 

THE CITY MANAGER RECOMMENDS THAT the recommendation of the Medical Health 
Officer be approved . 


1973. 


FOR COUNCIL ACTION SEE PAGE(S) M 
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PROPERTY MATTERS 


INFORMATION 


1. 


Demolitions 


The Supervisor of Property & Insurance reports as follov;s:- 

"I liavG received and opened cjuotations from various contractors 
for demolition of the structures listed below and have awarded 
the contract to the low bidders as noted :- 


Property 


Project 


Successful 
Bidder 


City To 
Pay 


Code No, 


567 & 601 Deninan 
Portion of Land 
Lying in Block 
64, D.L. 185 


Harbour 
Development 
Waterfront 
Buildings 


Johnston & 
McKinnon 
Demolitions 
Ltd. 


$16,250.00 


#3725/ 


The City Manager has confirmed the above contract and submits the 
foregoing report of the Supervisor of Property Insurance to 
Council for INFORMATION." 


RECOMMENDATION 


2. Ground Leases - False Creek - Area 6 - Phase 1 

The Director of Finance reports as follows: 
" Introduction 

On July 29, 1975, Council received and approved a report dealing with 
the principal terms of the leases to be entered into with the various 
developers on the City-owned land in False Creek. Two of the properties 
involved, namely Lots 1 and 4, are to be leased to Frank Stanzl Construction 
Ltd. for a Limited Dividend low rental project to be financed under Section 
15 of the National Housing Act. 

The terms of the agreement which the developer will have with CMHC will 
be to maintain low rentals with only a limited return to the developer on 
his invested equity. At the end of fifteen years, the developer, at his 
option, may terminate the agreement and mortgage with CMHC and commence to 
charge "market" rentals on the project. The terms of the lease which the 
developer will have with the City will be that, when this event occurs at 
the end of the fifteen years, the City will renegotiate the rental in the 
lease in order to charge a market rent on the land. 

The developer has now requested that the terms of this proposed lease 
be amended such that when the rent is being re-negotiated at the end of the 
fifteen years, the developer be given the option to pre-pay the rental 

on the balance of the term of the lease, which would have 45 years left to 
run. If Council were to agree to this amendment, a clause would also be put 
in to set a minimum prepaid rent, to guard against any short-run down turn in 
the value of the land. 

Recommendation 

It is recommended that the proposed terms of the lease for Lots 1 and 4 
on the City-owned land in False Creek be amended to allow for prepayment of 
the rents after fifteen years, with a minimum rental to be set." 

The City Manager RECOMMENDS that the recommendation of the 
Director of Finance be approved. 

FOR COUNCIL ACTION SEE PAGE(S) .460 
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March 31, 


1976 


TO: 


Vancouver City Council 


SUBJECT: Rezoning Application - North Side of 2500 East 22nd Avenue. 
CLASSIFICATION: RECOMMENDATION 


The Director of Planning, under date of March 30, 1976 has submitted 
a report on the above subject. In summary he states: 

"An application has been received from K.G. Terriss, Architect 
on behalf of the Penticton Plaza Co-Operative Housing Associ- 
ation whereby Block W, Section 45, T.H.S.L. be rezoned from 

(RS-1) One Family Dwelling District to (CD-I) Comprehensive 
Development District for the purpose of: 


SITE DESCRIPTION 

The subject site is situated on the north side of the 2500 Block of 
East 22nd Avenue near Penticton Street. The site is L-shaped being 
501.5 feet along East 21st Avenue by 240 feet along the westerly bound- 
ary, by 400 feet along East 22nd Avenue, for a total site area of 
107,110 square feet or 2.46 acres. The site and the surrounding lands 
are zoned (RS-1) One-Family Dwelling District and are developed with 
one-family dwellings. Beaconsfield Elementary School is located north 
of the site. 

I PROPOSED DEVELOPMENT 

The drawings submitted indicate a proposed development of 41 dwelling 
units containing 23 townhouses along East 21st Avenue and 9 two-family 
dwellings situated along East 22nd Avenue. Calculations submitted by 
applicant are detailed on page 2 of the report, of the Director of 
planning dated March 30, 1976. 


The surrounding community has registered strong opposition to the pro- 
posal by submitting a petition in February 1975 containing 682 names 
opposing any rezoning of the site from (rS-1) One Family Dwelling 
District. 

PUBLIC INFORMATION MEETING 

The Planning Department sponsored a public information meeting January 
14 i 1976 with the applicant and residents to explain the need for hous- 
ing, the rezoning application and to discuss their concerns over the 
proposed Scheme of development. Approximately 4OO residents attended 
and voiced their concern as to why the land was declared surplus by the 
School Board when Beaconsfield Elementary School is short of space; 
that the proposed development was co-operative housing; that the form 
of housing was inappropriate and that the location and access to the 
off-street parking was poor and that the quality of the development 
would be inferior to single family standards. 


the construction of approximately 41 dwelling units for 
the Penticton Plaza Co-Operative Housing Association. 


PETITION 


-2- 

The Planning Department supports, wherever possible, locating new 
forms of Housing where more units can be accommodated than in the 
typical RS-1 single family form. The intended use of this site for 
family housing is supported as there is a shortage of affordable 
family accommodation in the City of Vancouver. 

The Department also believes that well designed townhouse and two- 
family dwellings can be far superior in design and efficiency than 
subdivision housing so typical in many parts of Vancouver. However, 
the Department also believes this particular proposal needs consider- 
able improvements to its design before it can be considered acceptable. 
The proposed development needs to be redesigned as a whole by relating 
the two-family dwellings and townhouses rather than treating them as 
two separate elements divided by surface parking areas. The townhouses 
need to be broken up into smaller clusters to eliminate the elongated 
effect and be more in scale with the surrounding residential area. 
The design of the townhouses and two-family dwellings should be of 
various styles so as not to be monotonous and still relate to the 
surrounding residential area which is composed of one-family dwellings 
of various designs. The surface parking areas need to be sensitively 
treated by providing landscaping and screening to break down the effect 
of a large paved area. 

The Planning Department recommends that the application be approved to 
rezone to (CD-1) Comprehensive Development District, with the form of 
development restricted to Townhouses, Two-Family Dwellings, Off-Street 
Parking and Customarily Ancillary Uses including a communal building. 
The floor space ratio shall not exceed O.6O, the height not to exceed 
two storeys plus cellar or basement nor 35 feet. Conditions including 
approval of a revised design prior to the enactment of the amending 
bylaw are listed on pages 4 and 5 of the report of the Director of 
Planning. 

The Vancouver City Planning Commission when considering the application 
at its meeting on March 2j 1976 concurred with the Director of Planning: 

subject to the conditions with regard to design. 

The Director of Planning recommends that the application be referred to 
a Public Hearing." 

The City Manager RECOMMENDS that the report of the Director of Planning 
be received and the whole matter be referred to a Public Hearing. 


DELEGATION THIS DAY: Mrs. Mildred Carlin. 

FOR COUNCIL ACTION SEE PA6E(S) M-^ 


PART REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


April 1, 1976 


A meeting of the Standing Committee of Council on Planning and 
Development was held in the No. 1 Committee Room, Third Floor, City 
Hall, on Thursday, April 1, 1976 at approximately 3.30 p.m. 


PRESENT: 


ABSENT I 

ALSO PRESENT; 

CLERK TO THE 
COMMITTEE: 


Alderman Bowers , Chairman 
Mayor Phillips (Item 1) 
Alderman Bird 
Alderman Cowie 
Alderman Kennedy 

Alderman Harcourt 

Alderman Boyce (Items 1, 2, & 3) 


M. L. Cross 


RECOMMENDATION 


1. Proposed Lane Closure - D.P.A. #72224 "Marketplace" 1000 
Block Robson Street. 


The Committee considered the following reports: 


(a) Report of the City Manager dated March 17, 1976 containing 
the comments of the City Engineer. 

(b) Report of the City Manager dated March 19, 1976 containing 
the comments of the Director of Planning. 

(c) Report of the City Manager dated March 19, 1976 containing 
the comments of the Director of Social Planning. 

(Copies of the above reports circulated) . 


Mr. R. H. Street, Developer, and Mr. W. Buttjes, Architect, were 
present for the discussion, Mr. Street distributed a letter dated 
April 1, 1976 to the members of the Committee (copy circulated) 
requesting approval of three items to make the project feasible: 

(a) Diversion of the lane on to Haro; 

(b) Re-allocation of floor space ratio to subsidize development 
of residential units; 

(c) Provision for up to 380 parking spaces. 

Mr. Street indicated that because the F.S.R. was changed from 
5:1 to 3:1, residential development was not feasible. However, to 
meet the objectives of the Downtown Guidelines they will include 100 
residential condominiiam apartment units. jf the lane diversion is not 
approved the alternative form of development would probably be a 3-4 
storey building on Robson Street primarily retail and another, facing 
Haro, residential in nature with no retail. 
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Board of Administration, August 28, 1970 (BUILDING - 2) 

3. Alterations to Existing Gasoline Service 
Station: 2210 Cornwall Avenue 


The Director of Planning reports as follows: 

"Imperial Oil Limited has filed a Development Permit Application 
#53029 to carry out alterations to the existing gasoline service 
station located on this site. 

This site is located in a C-2 Commercial District and the gasoline 
service station policy as adopted by City Council on October 1, 
1968, permits consideration of alterations to the existing gasoline 
service station at this location. 

The drawings submitted with this application indicate that it is 
proposed to construct a 15' 6" x 25' 6" mezzanine floor addition, 
a 6' X 10' waste enclosure enlargement of the existing pump island, 
installation of one additional gasoline dispensing pump, installation 
of two storage tanks and other minor alterations. 

The Technical Planning Board and Town Planning Commission recommenti 
that Development Permit Application #53029 be approved in accordance 
with the submitted application, such plans and information forming 
part thereof, thereby permitting alterations to the existing gasoline 
service station located on this site, subject to the following con- 
ditions : 

(a) The development is to be carried out and maintained in ac- 
cordance with the approved drawings and Section 11 (10) of the 
Zoning and Development By-law. 

(b) All landscaping and treatment of the open portions of the site 
is to be provided within six months from the date of any use 
or occupancy of the proposed development and thereafter perm- 
anently maintained. 

(c) All screening, surfacing and curbing as indicated in the 
approved drawings are to be provided within 60 days from the 
date of completion of the proposed development and thereafter 
to be maintained at all times." 

Your Board RECOMMENDS that Development Permit Application #53029 be 
approved in accordance with the recommendation of the Technical Planning 
Board and the Town Planning Commission. 

4. False Creek Lands - Provincial 
Government/Marathon Transfer 

Your Board submits the following report of the Director of Planning: 

"At its meeting on August 4th, 1970, Council referred back the 
recommendation on the transfer of some land on the north side of 
False Creek from the Provincial Government to Marathon Realty Co. 
Ltd. The Provincial Government Director of Lands had requested the 
views of the City on this transfer which was beina made under the 
terms of an Agreement between the Provincial Government and the 
Canadian Pacific Railway. The referred recommendation welcomed the 
transfer which would facilitate eventual redevelopment and noted that 
the inclusion of a further lot which was excluded from the terms of 
the Agreement would improve the situation further. 


cent ' d 
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Clause No. 1 Continued . 

Mayor Phillips stated his concern that by creating the courtyard, 
we would be taking away from the linear character of Robson Street. 
You would also get a situation where people would drive into the 
underground parking, shop within the development and drive away. The 
merchants on Robson Street would suffer. Another concern was no 
residential had been provided. It is possible to transfer F.S.R. 1.0 
commercial and 2.0 residential to either site. A shallow courtyard 
could be provided. Robson Street should be kept as a linear development 

The members of the Committee expressed their concern that the 
businesses on Robson will suffer if the lane is closed and the 
development proceeds. Concern was expressed about the Engineer's 
problems with respect to servicing and the costs of re-allocating 
same. 

Mr. M. Egan, Director of Social Planning , inquired as to the 
procedure to be followed with respect to matters referred to Council 
by the Development Permit Board. In this particular instance, the 
Development Permit Board had not gone into a thorough examination of 
all the aspects of the development before referring the matter to 
Council. He advised that the Board is preparing a report on a six 
months review of its procedures and it would be helpful to have some 
views of Council. Mr. Egan stated that from the comments received 
regarding this particular development, it is his understanding that 
what Council wants is for the Development Permit Board to complete 
its examination of all the issues and make a firm recommendation to 
Council. The Chairman suggested that a joint meeting of the 
Development Permit Board and the Standing Committee on Planning and 
Development should be held to discuss procedures. 

After further discussion, the Committee 

RECOMMENDED 

A. THAT the east-west lane not be closed as proposed in 
preliminary Development Permit Application #72224. 

B. THAT the Director of Planning be instructed to re- 
examine the Downtown Guidelines with a view to stress- 
ing and retaining the linear nature of Robson Street, 
and the City Engineer be requested to review the future 
pedestrian/transit role of Robson Street. 

C. THAT the reports of the City Manager containing the 
comments of the City Engineer, Director of Planning, and 
Director of Social Planning be received. 


INFORMATION 

2 . Monthly Status Report - Rezoning Applications . 

The Committee considered a memorandum dated March 25, 1976 from 
the Director of Planning forwarding the Monthly Status of Rezoning 
Applications as of March 24, 1976 (copy on file in City Clerk's 
Office) . The Committee agreed that completed applications did not 
need to be indicated on the Status Report. 

RESOLVED 

THAT the Monthly Status Report . of . Rezoning Applications be 
received. 
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RECOMMENDATION 

3 . Charles/Adanac Lands. 

The Committee considered a report of the City Manager dated 
March 12, 1976 (copy circulated) in which the Director of Finance and 
Supervisor of Property & Insurance comment on the personal care home 
site at the north-west corner of Charles and Boundary, the par^ 
playground area, the RS-1 lots on the north side of Williams Street 
and the balance of the RS-1 lots. 

The City Manager recommended approval . of the following 
recommendations of the Director of Finance and the Supervisor of 
Property &. Insurance: 

1. no action be taken to close the existing streets or lanes for the 
consolidation of the sites which were previously designated personal care 
home until such time as their future use or alternative uses are determined. 
In this regard, it is recommended that the Planning Department report on 
alternative uses for this site as soon as possible. 

2. the City market in the normal manner the balance of the RS-1 lands as soon 
as possible following the completion of the resurvey and servicing. It 
should be noted that the Director of Planning will be reporting on this 
matter as it relates to the promotion of design for housing on small lots. 

3. the Engineer prepare the necessary report closing the appropriate portion 
of streets for inclusion in the park site and, if possible, arrange for 
consolidation with the abutting lots. The Park Board be directed to plan 
the development of the park space, with the design cost to be financed 
from the proceeds of the previous disposition to the Provincial Government 
(VPB to immediately determine a design cost budget and report to Council 
in the normal manner for appropriation approval); further, that the Park 
Board prepare an estimate of development costs as soon as possible, with - 
the development costs to come from the same source. The development costs 
plan to be reported back to Council for final approval, through the City 
Manager. 


and submitted the following two options re turning the lanes over to 
the Park Board for Consideration: 

Turn over the lands at no cost, or 

Require the Park Board to reimburse the City in the 
future, at such time as they may have capital funds 
available. 

Mr. R. Youngberg, Associate Director - Area Planning, requested 
that the matter of marketing the balance of the RS-1 lands be 
deferred until the Director of Planning' s report on single family 
housing for small lots is received. 

The Committee 

RECOMMENDED 

A. THAT no action be taken at the present time to close the 
existing streets or lanes for the consolidation of the 
sites which were previously designated personal care 
home and the Director of Planning be instructed to 
report on alternative uses for this site as soon as 
possible. 
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Clause No. 3 Continued . 

B. THAT the matter of marketing the balance of the RS-1 
lands be deferred until after the report of the 
Director of Planning concerning the design of single 
family housing on small lots is received. 

C. THAT the lands for the park/playground be turned over 
to the Park Board at no cost. 

D. THAT the City Engineer be instructed to prepare the 
necessary report 'to close the appropriate portions of 
streets for inclusion in the park site and if possible, 
arrange for consolidation with the abutting lots. 

E. THAT the Park Board be requested to plan the development 
of the park space and prepare an estimate of development 
costs as soon as possible; design and development costs, 
to be financed from the proceeds of the sale of property 
to the Provincial Government, to be reported to Council 
for approval. 

(Alderman Cowie wished to be recorded as opposed to 
Recommendation C) . 


RECOMMENDATION 

4 . Houseboats in False Creek . 

The Committee considered a report of the City Manager dated 
March 16, 1976 in which the False Creek Project Manager recommends 
that the Planning Department, in co- operation with the False Creek 
Development Group , investigate the regulations in effect in other 
municipalities and cities where houseboats are permitted. 

The Committee, 

RECOMMENDED 

THAT the Director of Planning, in co-operation with the False 
Creek Pro ject . Manager , investigate and analyse the regulations 
in effect. in. other municipalities . and -cities where houseboats 
are permitted and. report back to . the Standing Committee on 
. Planning- and- Development. with respect to houseboats generally, 
as well as. to houseboats under the control of a co-operative 
in False Creek- specifically. 


INFORMATION 

5. . Progress - In And Around ..False Creek . 

The Committee considered- an Information report of the City Manager 
dated . March. 25, . 1976 in. which. the. Director . of Planning provides a fairly 
-comprehensive update of information on False Creek (copy circulated). 

RESOLVED 

THAT the report of the City Manager dated March 25, 1976 
be received. 


The. Meeting. adjourned at 5.05 p.m. 

FOR COUNCIL ACTION SEE ?AG£(S)...,M£ 
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PART RETORT TO COUNCIL 


STANDING COMMTTTKF. OF (X^UNiMl, 
ON PLANNING AND DKVELOimN'l' 


April g, 1976 


A meeting of the Standing Committee of Council on 
Planning and Development was held in the No. 2 Committee 
Room, third floor City Hall on Thursday, April S, I976 
at approximately 3:30 p.m. 


PRESENT : 


Alderman Bowers, Chairman 
Alderman Bird 
Alderman Harcourt 
Alderman Kennedy 


ABSENT: 


Alderman Cowie 


COMMITTEE CLERK: M. L. Cross 


CONSIDERATION 


A tie vote resulted and this matter is put forward for the 
CONSIDERATION of Council. 


1. Visitor Boat Do ck/On-t he-Water Boat Show, 
Area 6, False Creek 

The Committee had before it a report of the City Manager 
dated March 15, 1976, forwarding for consideration a report 
of the False Creek Development Consultant of the same date 
(copies circulated). The False Creek Development Consultant 
recommended acceptance of a proposal of the B.C. Marine Trades 
Association in which they would provide the City with a visitor 
boat dock in return for the right to hold an annual nine-day 
on-the-water boat show. 

Present for the discussion were Messrs. T. Kelly, President, 
B.C. Marine Trades Association and R. O'Loughlin, Boat Show 
Pro ducer. 

The Association proposes a 20-year lease term divided 
into four five-year periods. The City would have the right to 
cancel the boat show at the end of any five year period. 
However, if the lease is cancelled at the end of the first five 
years, the City would be required to repay the Association, 
605^ of the agreed upon original capital cost of the boat dock. 

Mr. E. D. Sutcliffe, False Creek Development Consultant, 
advised that he had requested the Association to provide letters 
to indicate that off -site parking would be provided and that 
there' would be no commercial content. 

Discussion centred on the City having to repay SOfo of 
the $200,000 cost if the proposal is cancelled at the end of 
the first five year period. Members of the Committee also 
requested figures indicating revenue and operating costs. 

The development permit process was also discussed and 
Mr. D. Hickley, Assistant Director, Central Area, advised that 
the Urban Design Panel and the Vancouver City Planning 
Commission recommended refusal of the previous proposal for 
a "visitor plus rental boat plus charter boat plus boat sales 
plus sightseeing boat dock" and temporary boat show facilities. 


Cont'd . . 


Standing Committee of Council 
on Planning and Development 
April S, 1976 

Clause #1 continued; 


2 


The Director of Planning recommends that the matter be 
deferred for one year thereby providing time for the City and 
the future residents of False Creek to assess the impact of 
the proposal. 

After further discussion, the Committee voted on the 
following motion, a tie vote resulting and the matter being 
placed before Council for CONSIDERATION: 

THAT a decision on the proposal of the Marine 
Trades Association to provide the City with a 
visitor boat dock in return for the right for 
an annual On-the-Water Boat Show be deferred 
for further detailed information on revenue 
and operating costs, a renegotiation of the 
60^ repayment and comments of the departments 
and boards concerned with respect to the new 
proposal of visitor boat dock with no commercial 
content. 

(Alderman Bowers and Harcourt wished to be recorded as 
opposed) . 


FOR COUNCIL ACTION SEE PAGE(S) ...4.^. 
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PART REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 



April 1976 


A meeting of the Standing Committee of Council on Finance 
and Administration was held in the No. 3 Committee Room, third 
floor, City Hall on Thursday, April 1976 at approximately 
12 noon, 

PRESENT : Aldeman Volrich, Chairman 

Alderman Bowers 
Alderman Kennedy 
Alderman Marzari 
Alderman Sweeney 

COMMITTEE CLERK: G. Barden 


RECOMMENDATION 


1. 1976 Revenue Budget Estimates - Interim Report 

The Committee had for consideration a Manager's report dated 
April 6, 1976 outlining the City's current budget position and 
details of items being appealed by Civic Departments and Boards 
(copy circulated). The Budget Review Committee was able to reduce 
expenditure requests by $3,412,343 before appeals by Departments 
and Boards. As of date of the report it was indicated that a 
mill rate of 1S,9^ would be required to produce $7^, 551 » 296 of 
General Tax Revenue to balance the budget for 1976. The fore- 
going increase of 1.7 mills (or 9.^45^) over the 1975 General Tax 
Levy is before any items added back during appeals, based on an 
assumed amoimt of $2,500^000 from the Provincial Government. 

It was pointed out that the Finance Committee and Coiincil 
would have to be firm with Departments and Boards regarding appealed 
items and grant only a minimum of appeals if the tax increase is 
to be kept below 10^. 

The Chaimian noted that the Anti-Inflation Program adopted 
by Council has been very effective in working towards a budget 
position of keeping the tax increase below 10^. Department 
Heads and Boards have been effectively restrained in bringing 
forward budget requests and it is hoped to continue this restraint 
program in 1911 • 

The Committee heard representatives of the following Depart- 
ments and Boards appeal decisions of the Budget Review Committee 
in respect to specific budget items totalling $799,526. During 
discussion of the Engineering Department appeal it was reported 
that their appeal for temporary help in the Traffic Division is 
largely a result of decisions made by the Official Traffic Commission 
and Council to review traffic and pedestrian coionts because of 
requests from the public. It was felt that the Official Traffic 
Commission and Council sho\ild show some restraint when considering 
such requests. 

During discussion of the Park Board appeals it was reported 
that it is difficult to distinguish between recurring maintenance 
items and some new and non-recurring. It was suggested that the 
budgeting of N.N.R.'s be revised so that this problem could be 
eliminated. 


Cont'd . . o 
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The following action was taken by the Committee on the 
appeals by Civic Departments and Boards: 

Amount Approved 

Dept. or Board Item Appealed by the Committee 

A. Auditorium Board Replacement of Queen Elizabeth 

Stage Floor with Maple Flooring 
$30,000 

RECOMMENDED 

THAT the appeal of the Auditorium Board be deferred 
pending a report from the Auditoriim Board in 
consiiltation with the City Architect on alternatives 
and costs, and funding, as necessary, be provided 
from Supplementary Capital. 

B. Police Board (i) One Clerk-Typist II for $ 7,500 

Homicide Robbery and Missing 
Persons Squads-1976 cost 
including equipment 

(ii) One Clerk-Steno II for 7,^25 
Superintendent of Patrol Division 
South-1976 cost including 

equipment 

(iii) One Clerk -Typist II (4 hours 4,275 
per day) for Hit and Run Squad-1976 

cost including equipment 

(iv) Supply & Installation of one 3,100 
Radar Set Model "Super O5O" for 

Police Boat V.P.D. 99 


RECOMMENDED 

THAT a total of $22,700 be approved in respect of the 
Police Board appeals. 

C. Health Department (i) Kodak Carousel Projector $ 230 

(ii) Library Book Truck 200 

RECOMMENDED 

THAT a total of $430 be approved in respect of the 
Health Department appeals. 

D. Fire Department Hurst Collision Rescue Tool $ 7,500 
RECOMMENDED 

THAT a total of $7,500 be approved in respect of the 
Fire Department appeal. 

Ec Engineering Traffic Division Basic Budget, $ 4,000 

Department Salaries, Temporary Help - the 

Engineering Dept. requested 
$S,700 for this item, but the 
Committee approved only $4,000 
to be added to their basic budget 
and suggested they could adjust 
their total priorities. 


Cont'd . . 
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Clause #1 continued ; 

RECOMMENDED 

THAT a total of $4,000 be approved in respect of the 
Engineering Department appeal. 


F. Park Board Transportation for the $ 4,000 

Handicapped. The Park Board 
requested $5,000 for this 
item but suggested it coiild 
be reduced to $4,000. 

RECOMMENDED 

(i) THAT a total of $4,000 be approved in respect 
of the Park Board appeal. 

(ii) THAT the Park Board submit to Council a 

detailed list of items it proposes to be 
funded from within the projected $450,000 
N.N.R. Budget. 

(iii) THAT the establishment of a suitable Maintenance 
Budget with the intent to include N.N.R. 's 
within that Budget be referred to the City- 
Manager in consultation with the Director of 
Finance and the Superintendent of Parks for 
report to Council. 

G. THAT the Interim Report on the 1976 Revenue Budget 
Estimates be received for information. 


NOTE: The appealed items recommended for approval by the 
Committee total $3^,630. 
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STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


PART REPORT TO COUNCIL 



APRIL 8, 1976 


A meeting of the Standing Committee of Council on Community Services 
was held on Thursday, 8th April 1976, in the No. 1 Committee Room, 
Third Floor, City Hall, at approximately 3:30 P.M. 


COMMITTEE CLERK: H. Dickson 


The Minutes of the Community Services Committee meeting of Thursday, 
25th March 1976, were adopted. 


CONSIDERATION 

1 , Neighbourhood Pub - 1445 East 41st Avenue 

Vancouver City Council, at its meeting on 7th October 1975. 
approved the following recommendation of the Community Services 
Committee: 

"THAT Council approve the application of Mr. R. Wickstrom 
to operate a neighbourhood pub at 1445 East 41st Avenue 
subject to a petition plebiscite being conducted in early 
1976 by the City Clerk of residents and merchants in a 
four-block radius of the proposed location; the cost of 
such plebiscite to be borne by the applicant; and further 
subject to the applicant complying with all applicable 
City regulations," 


The Committee had before it for consideration this date a report, 
dated 6th April 1976 (copy circulated) from the City Clerk, advising 
of the results of the petition plebiscite on the neighbourhood pub 
application at 1445 East 41st Avenue. 

Appearing before the Committee on this matter were the City 
Clerk, Mr. D. H. Littlej the Supervisor of Elections, Mr. J. Brown; 
and the applicants for the pub, Messrs. R. Wickstrom and R. Tret- 
tenero . 

The City Clerk, with the assistance of a map of the four-block 
area which showed the distribution of votes for and against, 
reviewed his report for the Committee. 

One building, a senior citizens residence known as "Mennocour t " , 
containing from 85 to 86 suites, has two addresses - 1750 East 41st 
Avenue and 1751 East 43rd Avenue - and a portion of the building 
does lie within the four-block walking distance of the proposed pub. 
Therefore, the results of the plebiscite were reported in such a 
manner that Council may determine whether Mennocourt or any part 
of Mennocourt should be included in determining the matter. 


PRESENT: 


Alderman Rankin, Chairman 


Alderman Marzari 
Alderman Sweeney 
Alderman Volrich 


ABSENT: 


Alderman Boyce 


Continued on Page 2, 
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Clause No. 1 Continued 

The results of the plebiscite are as follows: 


Plebiscite Area including 
Mennocourt totally: 


Plebiscite Area including 
only post office address 
1750 E. 41st Avenue: 


Yes 
No 

Rejected 
Total 


Yes 
No 

Rejected 
Total 


590(55.6%) 
472(44.4%) 

5 

1067 


577(57.8%) 
422 (42.2%) 


999 


Plebiscite Area not 
including Mennocourt at 


all:Yes 571(60.2%) 

No 377(39.8%) 

Rejected ^ 

Total 948 


The Committee noted the key to the matter is a decision on 
Mennocourt . 

The applicants appealed to the Committee that more than half 
the physical structure of Mennocourt is outside the four-block 
area, therefore the building should not be included in the vote 
results, thus giving the pub a 60,2% approval. 

The applicants pointed out the proposed pub will have a 
capacity for 74 persons and that it would be uneconomic for them 
to rent additional space to allow them to expand to the maximum 
capacity of 100 persons. 

The applicants pointed out the Liquor Administration Branch 
regulations require them to close at 11:00 P,M, and they will 
abide by this regulation. 

The Committee noted that excluding Mennocourt, 60,2% of those 
voting were in favour of the pub, an approval margin of ,2% or a 
handful of voters. 

The observation was also made that at addresses in closest 
proximity to the proposed pub, the voting was approximately 
equal, while heavier voting in favour was recorded two to three 
blocks away. 

The Committee felt that a decision on this matter will depend 
on the individual members of Council. 

A recommendation to approve the pub resulted in a tie vote 
and therefore the matter is forwarded to Council for CONSIDERATION, 


DELEGATION THIS DAY: Messrs, R, Wickstrom and R, Trettenero 


FOR COUNCIL AQION SEE PA6E(S) .M^. 


Board of Administration, August 28, 1970 


(BUILDING - 3) 


Clause 4 continued 

Council's concern over the transfer and the reason for the referral 
was the importance of securing public waterfront access. A revised 
recommendation follows which includes a request for a public water- 
front access easement as part of the transaction. Such access of 
course could only be possible when redevelopment from the present 
use takes place. 

Accordingly it is RECOMMENDED that the Provincial Director of 
Lands be informed that the City welcomes the transfer of title 
provided that it is the intention of Marathon Realty Co. Ltd. to 
develop the land so transferred for residential, commercial and 
recreational purposes and with the request that a public water- 
front access easement be registered against the titles of the 
lands so transferred, such easement to be drawn in terms satis- 
factory to the Corporation Counsel and the Director of Plannina 
and to be effective on the redevelopment of the lands. 

It is FURTHER RECOMMENDED that the Director of Lands be informed 
that the City would welcome the inclusion of Lot 5602 (which is 
the adjoining lot to the east of the Crown Provincial lands located 
on the north side of False Creek south of Taylor Street) in the 
transfer to complete their consolidation and with the same easement 
provision . " 

Your Board RECOMMENDS that the foregoing recommendations of the 
Director of Planning be approved. 

CONSIDERATION 

5. Request by M. Kopernik Foundation for 

Elderly Citizens' Home - Southeast Sector 

The Director of Planning reports as follows: 

"A letter dated July 30th, 1970, was received by His Worship the 
Mayor from the M. Kopernik (Nicolaus Copernicus) Foundation. The 
Foundation requested that a site in the Southeast Sector be set 
aside for Senior Citizens' housing. 

Members of the Foundation have met with City officials at various 
times. The creation of a site adjoining Boundary Road for senior 
citizens' housing was discouraged on the basis that such a location 
did not meet the normal criteria for senior citizens' housina. ' 

They have abandoned the idea of a site adjoinina Boundary Road and 
have now indicated their preference for a 2.0 acre site in Area B 
outlined on the map, which is circulated. 

City Council in considering the Foundation's proposal should be 
aware of the following implications: 

(a) although the pending CD-I By-law would permit senior citizens' 
housing (in addition to other residential uses) on the site 

in question, this site was desianated for town house develop- 
ment in the Plan of Development for the Southeast Sector report 
of May, 1968. 

(b) an additional site for senior citizens' development would not 
create any difficulties but the release of this site for senior 
citizens' development might set a precedent for approving 
further sites and could upset the balance of housing types 
which was the objective of the 1968 Plan. 


cont ' d 
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PART REPORT TO COUNCIL 

STANDING COMIIITTEE OF COUNCIL 
ON 

HOUSING AND ENVIRONMENT 
April 8, 1976 

A meeting of the Standing Coininittee of Council on Housing 
and Environment was held on Thursday, April 8, 1976, in the No. 1 
Committee Room, Third Floor, City Hall, at 1:30 p.m. 

PRESENT: Alderman Harcourt, Chairman 

Alderman Bird 
Alderman Rankin 

ABSENT: Alderman Boyce 

Alderman Cowie 

CLERK: J. Thomas 

RECOMMENDATIONS : 

1. Housing and Relocation Registry 

The Committee had for consideration a Manager's Report, dated 
April 1, 1976, wherein the Director of Social Planning reported as 
follows : 

" In a February 17,1976, letter to the Minister of Housing, the Social Planning 
Department requested information regarding the Province's position on cost sharing 
with the City, the refunding of a housing registry and relocation service. 
A March 11th reply from the Minister states that the Department of Housing will not 
be making any grants this year under the Rental Information Services Grant Program. 

The Department of Housing's position therefore nullifies the funding recommendation 
approved by City Council on March 23, 1976. The approval of a $40,000 grant for 
the continuation of the YWCA Rooms Registry and a $71,000 grant for the continuation 
of the Red Door Rental Aid Society service were contingent upon the financial 
participation of the Province as detailed in the Provincial-Municipal sharing 
agreement (R-lOO) . The Province's decision, however, does not affect the 
approval of a $5,000 grant to B.C. Housing Foundation for which the City will now 
be solely responsible. 

The Minister Indicated that after further investigation a possibility exists that 
rental information services can be combined with those services already in existence 
at B.C. Housing Management Commission. " 


Also before the Committee for consideration were communications 
from The Red Door Rental Agency and the Y.W.C.A. requesting interim 
funding to ensure continuation of the housing and relocation registry 
service until alternative financing can be arranged. 

In a letter dated March 31, 19 76, The Red Door Rental Aid Society 
submitted an interim budget request to cover two months ' operation 
totalling $11,878.00 

The Y.W.C.A. in a communication to the Chairman, dated April 7, 
1976, requested an interim grant of $10,000 for three months' 
operation of its Rooms Registry effective April 1, to June 30, 1976. 

Ms. G.M.R. Gordon addressed the Committee on The Red Door Rental 
Aid Society application and Mrs. V. Langdon spoke to the Y.W.C.A. 
grant request. 

The Director of Social Planning advised if it was agreed the two 
agencies should be funded for an interim period of three months, the 
amounts involved, based on the previous funding commitment would be 
$18,000 (The Red Door Rental Aid Society), and $10,000 (Y.W.C.A. Rooms 
Registry) . 

The Committee referred to Council's resolution at its April 6, 
197 6, meeting, that the Mayor write to the Minister of Housing and 
request he reconsider his decision to not make any grants this year 
under the Rental Information Services Grant Program. 
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Clause 1 Cont'd 


Following discussion, it was 
RECOMMENDED, 

A. THAT the operation for three months of a housing and 
relocation service be approved and the requests of The 
Red Door Rental Aid Society for $18,000, and Y.W.C.A. 
for $10,000 interim funding for this period be approved 
subject to the determination of appropriate budgets by 
the Director of Social Planning in consultation with 
representatives of the two organizations. (Funds to be 
provided from Contingency Reserve.) 

FURTHER THAT the Provincial Government be requested to 
refund these monies to the City. 

B. THAT an immediate meeting be arranged with the Minister 
of Housing to discuss the continuation of a housing and 
relocation service under the same cost sharing formula 
that previously existed between the City and the Provincial 
Government. 

FURTHER THAT the Minister be informed it is the Council's 
understanding that the B.C. Housing Management Commission 
is not in a position to assume the function at the present 
time . 


* * * * * 


FOR COUNCIL ACTION SEE PAGE(S) 
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CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 


A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, April 27, 1976, in the Council Chamber, 
commencing at 2:00 p.m. 

PRESENT : Mayor Phillips 

Aldermen Bird, Bowers, Boyce , Cowie , Harcourt, 
Kennedy, Marzari, Rankin, Sweeney and 
Volrich 

CLERK TO THE COUNCIL: D.H. Little 


PRAYER 


The proceedings in the Council Chamber, were opened with 
prayer . 


CONDOLENCES 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Bird, 

THAT Council extend deepest sympathy to the family of the 
Late Mr. Reg. Atherton, a Freeman of the City, former Alderman 
and School Trustee. 

- CARRIED UNANIMOUSLY 

'IN CAJ^ERA' MEETING 

The Council was advised that there were matters to be 
considered 'In Camera' later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Bird, 
SECONDED by Aid. Sweeney, 

THAT the Minutes of the Special Council Meeting of April 6, 19 76, 
together with the Minutes of the Regular Council Meeting of April 13, 
1976, with the exception of the 'In Camera' portion, be adopted. 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Sweeney, 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 


DELEGATIONS AND UNFINISHED BUSINESS 

821 Drake Street - 
Possible Order to Demolish 

On October 21, 1975, when considering a Manager's report 
dated October 17, 1975, on the subject. Council passed the 
following motion: 

"THAT the owners of 821 Drake Street be advised that it is 
the City's intention to demolish the building at 821 Drake 
Street and, in this regard, a formal motion be prepared 
and submitted to Council by the Director of Legal Services." 

Mrs. B. Shillabeer addressed the Council this day and 
advised of the problems she was having on repairing the premises. 

Council noted a letter dated April 22, 1976, from Mrs. Bono, 
a neighbour, complaining about the condition of 821 Drake Street. 


Regular Council, April 27, 197G 

DELEGATIONS AND UNFINISHED BUSINESS (cont'd) 

821 Drake Street - Possible 
Order to Demolish (cont'd) 

MOVED by Aid. Volrich, 

THAT this whole matter on the condition of 821 Drake Street 
be deferred for 9 days and therefore, no enforcement action be 
taken by City officials at this time. 

- CARRIED UNANIMOUSLY 

Application to Convert to Self-Serve - 
Gas Station at 2992 Grandview Highway 

Council on April 6, 19 76, when considering a Manager's 
report (Building & Planning Matters), dated April 2, 1976, took 
no action to approve a request from Chevron Canada Limited to 
convert its station at 2902 Grandview Highway to self-serve in 
lieu of an existing self-serve station at 4102 Eraser Street. 
Permission was granted for a representation from the Company to 
speak in support of its request. 

Mr. E.G. Moore, representing the Company, addressed Council 
and gave details of the application as summarized in the 
Company's letter dated February 23, 19 76, which had been 
circulated to Council previously. 

MOVED by Aid. Cowie, 

THAT the application to convert the gas station at 2902 
Grandview Highway to self-serve in lieu of the self-serve gas 
station at 4102 Eraser Street, be granted, and the Director of 
Legal Services submit the necessary amendment to Schedule 'B' 
of the License By-law. 

- CARRIED 

(Alderman Sweeney opposed) 


DELEGATIONS AND CITY MANAGER'S REPORTS 

Building & Planning Matters 
(April 23, 1976) 


Appeal - Retention of Dwelling Unit 
2765 East 46th Avenue (Clause 1) 

With respect to this. Clause, Mr. John W. Motiuk, Counsel for 
Mr. and Mrs. Khan, owners of 2765 East 46th Avenue, addressed 
Council speaking in support of retaining a dwelling unit in the 
basement of the premises. 

MOVED by Aid. Rankin, 

THAT this matter be deferred for two weeks pending Mr. Motiuk 
discussing with his clients, the possibility of the tenants of the 
premises making application under the Hardship Policy for 
retention of the basement dwelling unit. 

- CARRIED 

(Aldermen Bird, Cowie and the Mayor opposed) 

Appeal - Retention of Dwelling Unit 
4578 Moss Street (Clause 2) 


MOVED by Aid. Rankin, 

THAT, as the owner of 4578 Moss Street did not appear as a 
delegation this day, the matter be deferred to ascertain whether 
he wishes to appeal the retention of a dwelling unit in the 
basement of 4578 Moss Street. 


- CARRIED UNANIMOUSLY 
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UNFINISHED BUSINESS (cont'd) 

Industrial Sites in the 
Thunderbird Neighbourhood 

At its meeting on April 13, 1976, Council deferred consid- 
eration of a Clause on the above topic, contained in the Manager's 
report (Building & Planning Matters), dated April 9, 1976, until 
today's meeting, pending further discussion between the Director 
of Planning, the Director of Legal Services and Community 
Builders . 

Council was advised that Community Builders have submitted 
a letter requesting a further deferment of one week as discussions 
are still being carried out with Civic officials. 

MOVED by Aid. Harcourt, 

THAT the foregoing matter be deferred until the next meeting 
of Council as requested. 

- CARRIED UNANIMOUSLY 

COMMUNICATIONS OR PETITIONS 

1. Provincial Conference on 
Habitat and CPAC Dinner 

Under date of March 30, 1976, the Chairman of the B.C. Workshop 
Committee re Habitat invited participation by Council members at a 
Provincial Conference at U.B.C., May 6 to 8 , 1976. Registration 
fees are $15.00 plus $8.50 for a dinner to be held during the 
Conference . 

Alderman Kennedy indicated he would like to attend 
this Conference. 

MOVED by Aid. Sweeney, 

THAT Alderman Kennedy and any other member of Council who so 
wishes, be granted permission to attend the Conference and dinner 
referred to in the communication. 

- CARRIED UNANIMOUSLY 

2. Extra Costs of Heritage 
Committee's Trip to Victoria 

MOVED by Aid. Bird, 

THAT the request of the Vancouver Heritage Advisory Committee 
as contained in its letter of April 14, 1976, for additional 
expenditures in connection with a trip to Victoria on February 16, 
1976, in the amount of $79.26 be granted. 

- CARRIED UNANIMOUSLY 

3. Request for Pedestrian Activated 
Signal at East 22nd Avenue and 
Victoria Drive 


In a letter dated April 13, 1976, the Chairman of the Lord 
Selkirk Elementary School Consultative Committee, requested to 
appear before Council as a delegation to appeal the Official 
Traffic Commission's refusal to grant a request for a 
pedestrian activated signal to be installed at the intersection 
of East 22nd Avenue and Victoria Drive. 

MOVED by Aid. Rankin, 

THAT the delegation request be granted. 


- CARRIED UNANIMOUSLY 
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COriMUNICATIONS OR PETITIONS (cont'd) 


4. Minimum Standards of 
Maintenance By-law 

MOVED by Aid. Harcourt, 

THAT the request of Mr. B. Bargeman contained in his letter 
of April 6, 1976, to appear as a delegation on behalf of a 
number of organizations on the matter of the Minimum Standards 
of Maintenance By-law, be granted. 

- CARRIED UNANIMOUSLY 

5. Conference on Youth, 
Society and the Law 

Alderman Boyce , in a letter dated April 21, 1976, requested 
Council permission to represent the City as a delegate at the 
Canadian Conference on Youth, Society and the Law to be held 
June 7 to 10, 1976, in Kingston, Ontario. 

MOVED by Aid. Harcourt, 

THAT the foregoing request of Alderman Boyce be granted. 

- CARRIED UNANIMOUSLY 

CITY MANAGER'S AND OTHER REPORTS (cont'd) 

A. MANAGER'S GENERAL REPORT 
APRIL 23, 1976 


Works & Utility Matters 
(April 23, 1976) 


The Council considered this report which contains three 
Clauses identified as follows: 

CI. 1: Closure of Portion of West Side of Hudson 

Street, south of 71st Avenue 
CI. 2: Local Improvement Procedure By-law 
CI. 3: Tender No. 46-76-1 - Supply of Sewer and 

Waterworks Grey Iron Castings 

The Council took action as follows: 
Clauses 1 and 2 

MOVED by Aid. Volrich, 

THAT the recommendations of the City Manager contained in 
Clauses 1 and 2 be approved. 

- CARRIED UNANIMOUSLY 

Tender No. 46-76-1 - Supply of Sewer 
and Waterworks Grey Iron Castings 
(Clause 3) 


In considering this Clause, the Council heard delegations 
from the low bidder Callaway Enterprises Ltd. , and the second 
lowest bidder Dobney Foundry Ltd. , each speaking in 
support of their bid. 

Mr. Callaway circulated an extract from the B.C. Financial 
Economic Review for the information of Council. The City 
Engineer and the Assistant Purchasing Agent answered questions 
from members of Council on the particulars of the tender. 

MOVED by Aid. Rankin, 

THAT the bid of Dobney Foundry Ltd. at a cost of $76,385 
(local content price of $72,566) based on estimated quantities, 
be approved. 

- LOST 

(Aldermen Bird, Bowers, Cowie, Harcourt, Kennedy, Marzari, 
Volrich and the Mayor opposed) 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Works & Utility Matters 
(April 23, 1976) (cont'd) 

Tender No. 46-76-1 - Supply of Sewer 
and Waterworks Grey Iron Castings 
(Clause 3) (cont'd) 


MOVED by Aid. Kennedy, 

THAT the low bid of Callaway Enterprises Ltd. at a cost of 
$66,744, based on estimated quantities, be approved; 

FURTHER THAT, in addition to the cost of purchase, the City 
also be responsible for additional inspection costs (estimated 
at approximately $600) plus the cost of providing security for 
performance of the Contract satisfactory to the Finance and 
Legal Departments (The maximum anticipated total cost is $68,994). 


- CARRIED 


(Aldermen Boyce, Rankin and Sweeney opposed) 


Social Service & Health Matters 
(April 23, 1976) 

Integration of Victorian Order 
of Nurses Services (Clause 1) 


MOVED by Aid. Bird, 

THAT the recommendations of the Medical Health Officer 
contained in this Clause be approved. 

- CARRIED UNANIMOUSLY 


Building & Planning Matters 
(April 23, 1976) 

The Council considered this report which contains eight 
Clauses identified as follows: 


CI. 

1: 

CI. 

2 : 

CI. 

3: 

CI. 

4: 

CI. 

5: 

CI. 

6: 

CI. 

7: 

CI. 

8 : 


Appeal - Retention of Dwelling Unit 
2765 East 46th Avenue 
Appeal - Retention of Dwelling Unit 
4578 Moss Street 

Yaletown and Robson Street Study Areas 

Mount Pleasant N.I. P. Committee 

Cedar Cottage N.I. P. Appropriation - 

Lord Selkirk Elementary School 

Cedar Cottage N.I. P. - Implementation Budget 

Cedar Cottage N.I. P. Appropriation - 

Bus Shelters 

5531 Bruce Street (Basement Suite) 


The Council took action as follows: 


Clauses 1 and 2 


For Council action on Clauses 1 and 2, see page 2. 


Clauses 3 to 8 


MOVED by Aid. Volrich, 

THAT Clauses 3, 4 and 8 be received for information and the 
recommendations of the City Manager contained in Clause 5, 6 and 
7 be approved. 

- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 


Fire & Traffic Matters 
(April 23, 1976) 

Review of Fees for Temporary 
Occupancy of Street Space (Clause 1) 

MOVED by Aid. Har court, 

THAT the recommendation of the City Manager contained in this 
Clause be approved. 

- CARRIED UNANIMOUSLY 


CI. 

1: 

CI. 

2: 

CI. 

3: 

CI. 

4: 

CI. 

5: 

CI. 

6: 


Finance Matters 
(April 23, 1976) 

The Council considered this report which contains six 
Clauses identified as follows: 

Commerce Student - Summer Employment with 
the Property Endowment Fund 
West End Activation Program 
Investment Matters (Various Funds ) 
February 1976 

1976 Basic Capital Budgets - Streets, 
Lighting and Communications 
New City Pound 

Vancouver Park Board - 19 75 Capital Over- 
expenditures and 1976 Capital Budget 

The Council took action as follows: 

Commerce Student - Summer Employment 

with the Property Endowment Fund (Clause 1) 

MOVED by Aid. Boyce, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 

West End Activation Program 
(Clause 2) 

MOVED by Aid. Kennedy, 

THAT the recommendations of the Medical Health Officer 
contained in this Clause be approved. 

- CARRIED UNANIMOUSLY 

Investment Matters (Various Funds) 
February, 1976 (Clause 3) 


MOVED by Aid. Volrich, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 


B. Downtown Transportation Plan - 
Smithe-Nelson Couplet 


At this point in the proceedings, the Council varied the 
agenda and considered a report of the City Manager dated 
April 23, 1976, titled 'Downtown Transportation Plan - Smithe- 
Nelson Couplet' . 

A letter was noted from the West End Community Council dated 
April 27, 1976, requesting that the matter be deferred pending 
discussions with the organization and residents in the area. 

cont'd. . . . 
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CITY MANAGER'S AND OTHER REPORTS (conf d) 


Downtown Transportation Plan - 
Smithe-Nelson Couplet (cont'd) 

Mrs. Kristiansen addressed Council and expressed her concern 
that there were changes in the report from what was proposed last 
year. In addition, the report did not take into consideration 
the scheme's affect on pedestrians and cyclists. 

MOVED by Aid. Harcourt, 

THAT this report be deferred for consideration by Council 
in two weeks' time and, in the meantime, a public meeting be 
held in the West End under the direction of the Planning and 
Development Committee following which a further report be 
submitted to Council. 

- CARRIED 

(Aldermen Bird, Bowers, Kennedy, Sweeney and the 
Mayor opposed) 


Finance Matters 
(April 23, 1976) (cont'd) 

1976 Basic Capital Budgets - Streets, 
Lighting and Communications (Clause 4) 

MOVED by Aid. Bowers, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 

New City Pound 
(Clause 5) 

MOVED by Aid. Rankin, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 

Vancouver Park Board - 1975 Over- 
expenditures and 1976 Budget (Clause 6) 

In considering this Clause, a letter was noted from the Park 
Board dated April 27, 1976, in which the following resolution of 
the Board was quoted: 

"That the following sources of funds be used to cover the 
overexpenditure : 

1. Vanier Park 1976 expenditures included in the $ 11,000 
above, to be funded from 1976 capital funds 

2. Refund to Park Board of Federal forgiveness $134,000 
earned on parks development projects 

3. Reallocation of Bobolink/Fraserview Community $ 74,500 
Hall proceeds from fire insurance 

4. First charge against 1976 basic capital funds $ 2,400 
available to the Parks Board to be charged 

against 'unallocated' 


TOTAL $221,900" 


The letter also advised of a further resolution as 
follows : 


cont'd. . . . 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 


Finance Matters 
(April 23, 1976) (cont'd) 

Vancouver Park Board - 1975 Overexpenditures 
and 1976 Budget (Clause 6) (cont'd) 


"That the Board's Finance and Administration Committee be 
authorized to meet with the Chairman of the City's 
Standing Committee on Finance and Administration, the 
City's Director of Finance and Park Board staff, to 
discuss the Board's financial situation and to try and 
achieve a more amicable relationship between the Park 
Board and City Departments." 

Mrs. May Brown, Chairman of the Park Board, addressed the 
Council and gave further details of the matter. 

MOVED by Aid. Harcourt, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt, 

THAT the Chairman of the City's Standing Committee on Finance 
and Administration, the Park Board's Finance and Administration 
Committee, the City's Director of Finance and Park Board staff, 
meet and discuss the Board's financial situation in an attempt 
to achieve a more amicable relationship between the Park Board 
and City Departments. 

- CARRIED 

(Aldermen Bowers, Kennedy, Sweeney and the Mayor opposed) 

MOVED by Aid. Volrich, 

THAT the Park Board's 1976 Capital Program in the amount of 
$1,500,000 as detailed in the Manager's report of April 23, 1976, 
be approved. 

- CARRIED UNANIMOUSLY 


The Council recessed at approximately 3:50 p.m., and following 
an 'In Camera' meeting in Committee Room No. 3, reconvened in open 
session in the Council Chamber at approximately 4:35 p.m. 


Report of Standing Committee 
on Housing and Environment, 
April 8, 1976 

Seven City-Owned Family 
Housing Sites (Clause 1) 

In considering this Clause, the Chairman of the Committee, 
Alderman Harcourt, requested that the recommendations of the 
Committee be amended by withdrawing the Arlington and 46th 
Avenue site at this time. 

The Director of Planning advised that a report is required 
to be submitted on each of the sites and he undertook to do this 
and submit the applications at the earliest possible date, but 
not during July or August. 

MOVED by Aid. Harcourt, 

THAT City Council instruct the Director of Planning to 
submit rezoning application (s) to Public Hearing for the 
purpose of utilizing the following City-owned sites for family 
rental housing: 

cont ' d. . . . 


, A ^ 


543 


Board of Administration, August 28, 1970 (BUILDING - 4) 

Clause 5 continued 

If Council approves the release of the site in question to the 
M. Kopernik Foundation it is suggested that the senior citizens' 
development not exceed F.S.R. 0.6 and that the release of such a 
site be conditional on: 

(a) a price being negotiated satisfactory to the City, and 

(b) a scheme of development being approved by the Technical 
Planning Board." 

Your Board submits the report of the Director of Planning to Council 
for CONSIDERATION. 


DELEGATION APPEARING 

(Copies of a communication from the M. Kopernik Foundation 
dated July 30, 1970 are circulated for the information of 
Council. ) 


****** 


FOR ADQPTIO?! SEE PAGE(S) 5zi 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Report of Standing Committee 
on Housing and Environment, 
April 8, 1976 (cont'd) 

Seven City-Owned Family Housing 
Sites (Clause 1) (cont'd) 


(1) Boundary Road/Price Street/Tanner Street 

(2) 2nd Avenue and Wallace 

(3) Foster and Euclid 

(4) Nanaimo and Vanness. 

- CARRIED 

(The Mayor was opposed to submitting Nanaimo & Vanness site 
to a Public Hearing) 


Personnel Matters 
(April 23, 1976) 

The Council considered this report which contains three 
Clauses identified as follows: 

CI. 1: Request for Leave of Absence - 

Mr. J.B. Winsor 
CI. 2: Request for Attendance of Dr. H.L. Bryson 

at Canadian Symposium on Pets & Societies 
Cl. 3: Revisions to Regulations - Workers' 

Compensation Board 

The Council took action as follows: 

Request for Leave of Absence - 
Mr. J.B. Winsor (Clause 1) 

MOVED by Aid. Bird, 

THAT the recommendation of the Director of Planning contained 
in this Clause be approved. 

- CARRIED 

(Alderman Sweeney opposed) 

Clauses 2 and 3 

MOVED by Aid. Harcourt, 

THAT the request of the Director of Permits and Licenses 
contained in Clause 2 and the recommendation of the City Manager 
contained in Clause 3 be approved. 

- CARRIED UNANIMOUSLY 


Property Matters 
(April 23, 1976) 

The Council considered this report which contains four 
Clauses identified as follows: 

Cl. 1: Right-of-Way Agreement over Portion of Parcel I, 
Block 279, D.L. 526 & Lot 13, False Creek, 
Plan 16003 

Cl. 2: Rental Review - Lease to Sauder Industries 

Limited - S/S False Creek, West of Main Street 
Cl. 3: Establishment for Road Purposes - S/W Corner 

of 22nd Avenue and Victoria 
Cl. 4: Sale Date Extension Request - Villa Cathay Care 

Home Society - S/S Union between Campbell and 

Raymur Avenues 

The Council took action as follows: 
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CITY flANAGER'S AND OTHER REPORTS (cont'd) 

Property Matters 
(April 22, 1976) (cont'd) 

Clauses 1, 2, 3 and 4 

MOVED by Aid. Vol rich, 

THAT the recommendations of the City Manager contained in 
Clauses 1, 2, 3 and 4 be approved. 

- CARRIED UNANIMOUSLY 

C. Enclosure of Still Creek 

The Council had for consideration a Manager's report dated 
April 26, 1976, with respect to the enclosure of Still Creek. 
Following discussion, it was 

MOVED by Aid. Bowers, 

THAT this report be received for information and referred 
to the Council representatives on the Greater Vancouver Regional 
District for discussion at the G.V.R.D. level if necessary. 

- CARRIED UNANIMOUSLY 

I. Report of Standing Committee 
on Housing and Environment, 
April 8, 1976 

The Council considered this report which contains four 
Clauses identified as follows: 

CI. 1: Demolition of Buildings - Downtown Eastside 

CI. 2: Management of Downtown Eastside Hostels 

CI. 3: Habitat Bicycle Route 

CI. 4: Proposed Noise Control By-law 

The Council took action as follows: 

Demolition of Buildings - 
Downtown Eastside (Clause 1) 

MOVED by Aid. Harcourt 

THAT the recommendation of the Committee, as contained in this 
clause, be approved. 

- CARRIED UNANIMOUSLY 

Management of Downtown Eastside Hostels 
(Clause 2) 

Alderman Harcourt requested, and received permission to 
delete (d) and (f) at the foot of page 2 of this report. 

MOVED by Aid. Harcourt 

THAT recommendations A, C, D, E, and F of the Committee, as 
contained in this clause, be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt 

THAT recommendation B of the Committee, as contained in this 
clause, be approved. 

- LOST 

(Aid. Bird, Bowers, Cowie , Kennedy, Marzari, Sweeney, Volrich 
and the Mayor opposed) 

Clauses 3 and 4. 

MOVED by Aid. Harcourt 

THAT the recommendations of the Committee, as contained in 
clauses 3 and 4 of this report, be approved. 

- CARRIED UNANIMOUSLY 
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Cl. 

1: 

CI. 

2: 

Cl. 

3: 

Cl. 

4 : 

Cl. 

5: 

Cl. 

6: 

Cl. 

7: 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

II. Report of Standing Committee 
on Community Services, 
April 8, l>'*7b 

The Council considered this report which contains seven 
Clauses identified as follows: 

Neighbourhood Pub - 4473 West 10th Avenue 
Liquor Permit Application - 2514 Watson Street 
Gastown Residents' Association - Management 
Consultant Funding 

911 Emergency Line - Publicity and Translation 
Services 

Mount Pleasant Citizens Committee - Grant and 
Playground Lease 

White Lunch (Golden Crown) - 112 and 124 
West Hastings 

Greenpeace - Request for Surplus Furniture 

The Council took action as follows: 

Neighbourhood Pub - 
4473 West 10th Avenue 
(Clause 1) 

MOVED by Aid. Rankin 

THAT the recommendation of the Committee, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 

The Mayor suggested that the Committee look at the present 
regulation that requires pubs be located one mile apart, 
with particular reference to highly populated areas. 

Clauses 2-7 inclusive . 

MOVED by Aid. Rankin 

THAT the recommendations of the Committee, as contained in 
clauses 2, 3 and 5 be approved, and clauses 4, 5 and 7 be received 
for information. 

- CARRIED UNANIMOUSLY 

Clauses 3 and 5 were CARRIED UNANIMOUSLY AND BY THE REQUIRED 
MAJORITY. 


III. Report of Standing Committee 
on Planning and Development, 
April 8, 1976 


The Council considered this report which contains three 
Clauses identified as follows: 

Cl. 1: Activities on the Burrard Inlet Waterfront 

between Granville and Abbott Streets 
Cl. 2: Review of the Concept Plan for Neighbourhood 

Improvement Program in Kitsilano 
Cl. 3: Boundaries of Park Reserve in Block 43, D.L. 

139 E/S Camosun Street, 20th to 21st Avenue 

The Council took action as follows: 
Clauses 1 and 2 . 

MOVED by Aid. Bowers 

THAT Clause 1 in this report be received for information and 
the recommendations of the Committee, as contained in Clause 2, be 
approved . 

- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Report of Standing Committee 
on Planning and Deveopment, 
April 8, 1976. (Cont'd) 

Boundaries of Park Reserve in Block 43 , 

D.L. 139, E/S Camosun Street, 

20th to 21st Avenue. (Clause 3) 

MOVED by Aid. Bowers, 

THAT the recommendation of the Committee be approved, after 
addition of the words "and the Park Board" at the end of the 
recommendation. _ carried UNANIMOUSLY 


IV. Report of Standing Committee 
on Planning and Development 
April 8, 1976. 

Champlain Heights Development Plan - 
Areas E & F. 

(Clause 1) 

MOVED by Aid. Bowers 

THAT recommendations A, B, C, E and F of the Committee be 
approved, after amending recommendation 'A' by deleting the words 
"redesign and ". 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers 

THAT recommendation 'D' of the Committee, as contained in this 
clause be approved . 

- LOST 

(Aid. Bird, Bowers, Boyce , Kennedy, Marzari, Rankin, 
Sweeney, Volrich and the Mayor opposed) 


MOVED by Aid. Rankin 

THAT the G.V.R. D. Transportion Committee and staff, and 
representatives of the National Harbours Board be invited to attend 
the joint meeting of the Burnaby and Vancouver Councils. 

FURTHER THAT the resolution of the Committee contained in this 
clause be received. 

- CARRIED UNANIMOUSLY 


V. Report of Standing Committee 
on Finance & Administration, 
April 15, 1976 


The Council considered this report which contains five 
Clauses identified as follows: 

CI. 1: Vancouver Jaycees Sea Festival Society and 
Folkfest '76 and Other Festival Activities 
CI. 2: Artist's Gallery Budget - 1976 
CI. 3: Final Report on 1976 Revenue Budget 
CI. 4: Brief to Commission of Inquiry on Property 

Assessment and Taxation 
CI. 5: Urban Reader Progress Report 

The Council took action as follows: 


Cont ' d . 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Report of Standing Committee 
on Finance and Administration 
April 15, 1976. (Cont'd) 

Vancouver Jaycees Sea Festival Society 
and Folkfest '76, and Other Festival 
Activities . 

(Clause 1) 

MOVED by Aid. Volrich 

THAT recommendations (a) , (b) and (c) of the Committee be approved. 

- CARRIED UNANIMOUSLY 
Recommendations (a) and (b) were carried by the required majority 

(Aid. Sweeney was opposed to recommendation (a)) 

MOVED by Aid. Kennedy 

THAT a Special Events and Festival Budget for 1976 in the 
amount of $60,000 be approved, including a small discretionary 
start-up fund, but excluding local community street closure grants. 

- LOST 

(Aid. Bird, Bowers, Cowie , Harcourt, Marzari, Rankin, 
Sweeney, Volrich and the Mayor opposed) 

Artist's Gallery Budget - 1976 
(Clause 2) 

MOVED by Aid. Volrich 

THAT recommendations A, B, C and D, of the Committee, as contained 
in this clause, be approved, and the following be added as recommend- 
ation ' E ' . 

"THAT some of the excess prints held by the Gallery be 
sold, and the revenue therefrom be applied against 
City costs . " 

- CARRIED UNANIMOUSLY 

Final Report on 1976 Revenue Budget 
(Clause 3) 

MOVED by Aid. Volrich 

THAT the recommendations of the Committee, as contained in this 
clause, be approved. 

- CARRIED UNANIMOUSLY 

Council also had for consideration at this time, a report 
from the City Manager in which the Director of Finance reported 
in detail on the 1976 Revenue Budget estimates ' The report 
concluded with the following recommendation: 

"The City Manager and the Director of Finance recommend 
approval of the Resolution adopting the 1976 Revenue 
Budget Estimates which are summarized on Schedule "A" 
attached . " 

Cont ' d . . . . 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Report of Standing Committee 
on Finance and Administration 
April 15, 1976. (Cont'd) 

Final Report on 1976 Revenue Budget 
(Clause 3) (Cont'd) 

MOVED by Aid. Volrich 

THAT the foregoing recommendation of the City Manager, be 
approved . 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Volrich 
THAT 

WHEREAS the City Manager and the Director of Ftndnce were instructed 
by Council on February Ik, 1976 to review estimated Revenues and Expenditures 
of the City for the year 1976 with Department Heads and Boards and to report 
back through the Standing Committee of Council on Finance and Administration; 

AND WHEREAS the Standing Committee of Council on Finance and 
Administration has reviewed reports on the 1976 Estimates prepared by the 
City Manager and the Director of Finance dated April 8th and 15th, and has 
recommended certain amendments thereto; 

AND WHEREAS the total estimated expenditures of the City to pay all 
debts and obligations of the City falling due in the year 1976, exclusive of 
the amounts required for School, the Greater Vancouver Regional Hospital District, 
the Greater Vancouver Regional District and the British Columbia Assessment 
Authority purposes and not otherwise provided for, as amended by the Standing 
Committee of Council on Finance and Administration amount to $151,^64,219; 

AND WHEREAS the total estimated expenditure as aforesaid is the sum 
of the appropriation requests of all Departments and Boards properly supported 
by detailed analyses of those expenditures and listings of the salaried staff; 

AND WHEREAS the total estimated revenue of the City for 1976 from 
sources other than real property taxes, as amended by the Standing Committee 
of Council on Finance and Administration, amounts to $72,83^,537; 

AND WHEREAS the amount of the General Tax Leyy^ so required Is $78,629,682; 

THEREFORE BE tT RESOLVED that the said estimates, botfi as to totals 
and individual items pertaining thereto, of the City Manager as amended by the 
Standing Committee of Council on Finance and Administration b« and the same are 
hereby adopted by Council. 

- CARRIED UNANIMOUSLY 


Clauses 4 and 5. 

MOVED by Aid. Volrich 

THAT the recommendation of the Committee, as contained in Clause 
4, be approved, and Clause 5 be received for information. 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

VI. Report of Standing Committee 
on Community Services, 
April 15, 1976 

The Council considered this report which contains five 
Clauses identified as follows: 


CI. 1 

CI. 2 

CI. 3 

CI. 4 

CI. 5 


Request for Purchase of Surplus City Furniture 
Liquor Permit Application - 1550 Main Street 
911 Emergency Line 

Liquor Permit Application - 1250 Davie Street 
Alcohol Abuse Prevention and Detoxification 


The Council took action as follows: 

Clauses 1, 2 and 4 . 

MOVED by Aid. Rankin 

THAT the recommendations of the Committee, as contained in 
clauses 1, 2 and 4 of this report, be approved. 

- CARRIED UNANIMOUSLY 

911 - Emergency Line 
(Clause 3) 

MOVED by Aid . Rankin 
THAT 

1. The $2,500 Publicity Budget to augment the existing 911 
publicity program be approved and consolidated with the 
City's 911 advertising appropriation: 

2 . The City of Vancouver purchase the 13 language service 
from Multilingual Social Services for the 911 program. 
Multilingual Social Services will invoice the City monthly 
for expenses incurred: not to exceed $6,125. for Honoraria; 
$3,120. for rental of Pagers; and $400 for Telephone 
Answering Service for the period May 1st to December 31st, 
1976: 

3 . This funding be approved in advance of the 1976 revenue 
budget: 

4 . The expenditure of the above funds to be under the super- 
vision of the Director of Social Planning and the Chief 
Constable . 

- CARRIED 

(Aid. Boyce and Volrich opposed) 


Alcohol Abuse Prevention 
and Detoxification. 
(Clause 5) 

MOVED by Aid. Rankin 

THAT recommendations (a), (b) , (c) , and (d) of the Committee, 
as contained in this report, be approved, after amending the 
introduction to read as follows: 'THAT Council urge the Provincial 
Government that' . 

- CARRIED UNANIMOUSLY 

Underlining denotes amendment . 


Cont ' d 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Report of Standing Committee 
on Community Services 
April 15, 1976. (Cont'd) 

Alcohol Abuse Prevention 
and Detoxification. 
(Clause 5) (Cont'd) 

MOVED by Aid . Rankin 

THAT recommendations (e) and (f) of the Committee, as contained 
in this clause, be approved. 

- LOST 

(Aid. Bird, Bowers, Cowie , Kennedy, Sweeney and the Mayor 
opposed) 


VII. Report of Standing Committee 
on Planning and Development, 
April 15, 1976 


The Council considered this report which contains two 
Clauses identified as follows: 

CI. 1: Kitsilano N.I.P Appropriation of Funds - 

Kitsilano Community Centre 
CI. 2: Open Space East of Denman Street Versus Denman 

Street Beautif ication 

The Council took action as follows: 
Clauses 1 and 2 . 

MOVED by Aid. Bowers 

THAT the recommendations of the Committee, as contained in 
clauses 1 and 2 of this report, be approved. 

- CARRIED UNANIMOUSLY 


VIII. Report of Vehicles of Hire Board 
April 14, 1976. 

MOVED by Aid. Bowers 

THAT the Director of Legal Services be instructed to delete 
the appropriate section of the Vehicles for Hire By-law, covering 
rate increase requests from Charter Limousine companies. 

- CARRIED 

(Aid. Rankin opposed) 

No further action was taken on this clause . 


G.V.R.D. Matters 
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There were no matters to be considered with respect to the 
Greater Vancouver Regional District Meeting on April 28, 1976. 
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RISE FROM COMMITTEE OF THE WHOLE 

MOVED by Aid. Bowers 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers, 
SECONDED by Aid. Bird 

THAT the report of Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


BY-LAWS 


1. BY-LAW TO AMEND BY-LAW NO. 2 875, 
BEING THE VANCOUVER ATHLETIC 
COMMISSION BY-LAW (Qualifications 
for Appoinment) 

MOVED by Aid. Bowers 
SECONDED by Aid. Rankin 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Bowers 
SECONDED by Aid. Rankin 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


2. BY-LAW TO AMEND BY-LAW NO. 4 846, 
BEING THE VANCOUVER CITY PLANNING 
COMMISSION BY-LAW (Qualifications 
for Appointment) 

MOVED by Aid. Bowers 
SECONDED by Aid. Rankin 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Bowers 
SECONDED by Aid. Rankin 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 
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BY-LAWS (Cont'd) 


3. BY-LAW TO AMEND BY-LAW NO. 3 9 41, 

BEING THE VANCOUVER CIVIC AUDITORIUM 
BOARD BY-LAW (Qualifications for 
Appointment) 

MOVED by Aid. Bowers 
SECONDED by Aid. Sweeney 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Bowers 
SECONDED by Aid. Sweeney 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


4. BY-LAW TO AMEND BY-LAW NO. 4800, 
BEING THE VANCOUVER HERITAGE 
ADVISORY COMMITTEE BY-LAW 
(Qualifications for Appointment) 

MOVED by Aid. Volrich 
SECONDED by Aid. Sweeney 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Volrich 
SECONDED by Aid. Sweeney 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


5. BY-LAW TO AMEND BY-LAW NO. 3614, 

BEING THE LOCAL IMPROVEMENT PROCEDURE 
BY-LAW (Downtown and West End Districts) 

MOVED by Aid. Volrich 
SECONDED by Aid. Sweeney 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Volrich 
SECONDED by Aid. Sweeney 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 


- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION 
PERSONNEL MATTERS 

REGULAR REPORT AUGUST 21, 1970 

RE COMMENDAT I ON 

1 . Gratuity Plan - 

Vancouver Fire Fighters Union 

The Acting Director of Personnel Services reports as follows: 

"On August 6, 1968, the Vancouver City Council approved an 
amendment to the Gratuity Plan for Fire Fighters on a trial 
basis of twenty months effective July 1, 1968. 

On January 9, 1970, the Fire Chief reported that the trial 
period, July 1, 1968, to February 28, 1970, as applied to 
Fire Fighters had proven satisfactory and that the wording 
covering the trial period be eliminated from the Personnel 
Regulation No. 95, Page lA. 

The Acting Director of Personnel Services now recommends that 
Personnel Regulation No. 95 pertaining to the Gratuity Plan 
for Fire Fighters be reworded as follows: 

'Employees covered by the Fire Fighters Union Agreement 
may be granted time off for gratuity days earned after 
3 years or more service, according to the other con- 
ditions now in existence or as subsequently amended, 
and subject to the following other provisions. 

No more than one (1) employee per shift may be absent 
on Gratuity Leave at any one time . Consequently no 
more than four (4) employees in total may be absent 
at any one time. In addition, it must be clearly 
understood that an employee's right to be absent shall 
be subject at all times to the exigencies of the Fire 
Service and to the discretion of the Fire Chief. Any 
employee who teminates his employment with the City 
of Vancouver for any reason prior to completion of 
ten (10) years of service, will repay to the City the 
number of days which he might have taken as paid leave 
under the condition of the Gratuity Plan.' 

The Fire Fighters Union and the Fire Chief concur in the above 
recommendation . " 

Your Board RECOMMENDS that the foregoing recommendation of 
the Acting Director of Personnel Services be adopted. 

******** 


FOR adopted:! SE5 FilGE(5) ^X2^ 
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BY-LAWS (Cont'd) 
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6. BY-LAW TO LEVY RATES ON ALL TAXABLE PROPERTY 
ON THE REVISED ASSESSMENT ROLL OF THE CITY 
OF VANCOUVER TO RAISE A SUM WHICH, ADDED TO 
THE ESTIMATED REVENUE OF THE CITY FROM OTHER 
SOURCES, WILL BE SUFFICIENT TO PAY ALL DEBTS 
AND OBLIGATIONS OF THE CITY, FALLING DUE 
WITHIN THE YEAR 1976, AND NOT OTHERWISE 
PROVIDED FOR. 


MOVED by Aid. Volrich 
SECONDED by Aid. Bowers 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Volrich 
SECONDED by Aid. Bowers 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


7. BY-LAW TO LEVY A RATE ON PROPERTY TO RAISE 
MONIES REQUIRED TO BE PAID TO THE GREATER 
VANCOUVER REGIONAL HOSPITAL DISTRICT. 


MOVED by Aid. Volrich 
SECONDED by Aid. Bowers 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Volrich 
SECONDED by Aid. Bowers 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 


- CARRIED UNANIMOUSLY 
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BY-LAWS (Cont'd) 

8. BY-LAW TO LEVY A RATE ON PROPERTY TO RAISE 
MONIES REQUIRED TO BE PAID TO THE GREATER 
VANCOUVER REGIONAL DISTRICT. 


MOVED by Aid. Volrich 
SECONDED by Aid. Bowers 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Volrich 
SECONDED by Aid. Bowers 

THAT the By-law be given second and third readings and the 

Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


9. BY-LAW TO AMEND BY-LAW No. 4450, 

BEING THE LICENSE BY-LAW AS AMENDED 
BY BY-LAW No. 4957 


MOVED by Aid. Rankin 
SECONDED by Aid. Sweeney 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Rankin 
SECONDED by Aid. Sweeney 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


MOTIONS 

A. Establishment for Road Purposes 
S/W Corner of 22nd Avenue and 
Victoria Drive) 


MOVED by Aid. Rankin 
SECONDED by Aid. Bird 

THAT WHEREAS the City of Vancouver is the registered owner 
of Lots 1 & 2 of Lots 9 to 13, Block 16, D.L. 352, Plan 1344; 

AND WHEREAS it is deemed expedient and in the public 
interest to establish a portion of the above described lands 
as road; 

THEREFORE BE IT RESOLVED THAT the East seven feet of Lots 
1 & 2 of Lots 9 to 13, Block 16, D.L. 352, Plan 1344 be and 
the same are hereby established for road purposes and declared 
to form and constitute portion of road. 


- CARRIED UNANIMOUSLY 
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MOTIONS (Cont'd) 

B. Closing, Stopping Up and Conveyancing 
Lane North of Broadway, West from Ash 
Street 


MOVED by Aid. Rankin 
SECONDED by Aid. Bird 
THAT WHEREAS 

1. The City of Vancouver is the owner of all the streets 
and lanes lying within the limits of the City of 
Vancouver ; 

2. The South 8 feet of Lots 7 to 10 and the North 8 feet 
of Lots 11 to 14, ALL OF Block 339, District Lot 526, 
Plan 590 have been established for lane purposes 
under filing 17645; 

3. The owner of Lots 4 to 14, except said 8 feet, said 
Block 339, wishes to consolidate Lots 7 to 14 together 
with the said 8 foot portions now lane into one parcel; 

4. The said owner is prepared to dedicate the required 
portions of lane from said Lots 4 to 6 ; 

THEREFORE BE IT RESOLVED THAT the South 8 feet of Lots 7 to 10, 
and the North 8 feet of Lots 11 to 14, ALL OF Block 339, District 
Lot 526, Plan 590, be closed, stopped up and conveyed to the 
abutting owners; and 

FURTHER BE IT RESOLVED THAT the portion of lane now closed be 
subdivided with the adjacent lands in a manner satisfactory to the 
Approving Officer. 

- CARRIED UNANIMOUSLY 


NOTICE OF MOTION 

Alderman Boyce submitted the following Notice of Motion, 
which was recognized by the Chair. 

THAT WHEREAS the present Charter provision in respect of 
prohibiting certain businesses from carrying on in the City 
requires a unanimous vote of the Members present under Section 
203 (d) : 

AND WHEREAS such a provision can be onerous on Councils 
in discharging their responsibilities to the citizens: 

AND WHEREAS certain other important decisions of Council 
require only a two-thirds vote of the Members of Council present : 

THEREFORE BE IT RESOLVED THAT the Council instruct the 
Director of Legal Services to seek a Charter Amendment to Section 
203 (d) to provide for a two-thirds vote of Council Members present 
rather than a unanimous vote in the matter of prohibiting the 
carrying on of business, trade, profession or other occupation 
in the City. 

(Notice ) 
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ENQUIRIES AND OTHER MATTERS 


Loan of Equipment to Habitat Forum . 


Alderman Harcourt 


recommended Council approve of 
the request from Habitat Forum 
for the loan of thirty (30) doors 
stored at the City Building at 
Hastings and Main Streets, these 
doors to be returned to the City 
by July 15, 1976. Habitat Forum 
also requested a loan of assorted 
lamp standards and fixtures to be 
used on the Forum Site at Habitat, 
May 24 to June 12, 1976, these 
items to be returned in original 
condition by July 15, 1976. 


MOVED by Aid. Harcourt 
SECONDED by Aid. Marzari 

THAT the above requests of Habitat Forum be approved. 


- CARRIED UNANIMOUSLY 


Boulder Barrier at Grandview 
Highway and Slocan Street. 

Alderman Rankin advised that he had received a 

letter from a citizen with respect 
to the boulder barrier which the 
City has erected at Grandview 
Highway and Slocan. This is the 
site which was formerly used by a 
fruit vendor during the summer 
months last year. The Mayor 
directed the City Manager investigate 
this matter and advise Alderman 
Rankin . 


Mountain View Cemetery 

Alderman Rankin advised he had been contacted by a 

Mrs. Ellsworth, who was under the 
impression that Mountain View 
Cemetery offered perpetual care on 
graves. However, she subsequently 
discovered this was not the case, but 
decided to have her son buried in 
Mountain View Cemetery, at a cost of 
$210. Subsequently, she decided to 
have the body exhumed and re-buried 
in Ocean View Cemetery. The total 
cash outlay for Mrs. Ellsworth to 
date is $260. Alderman Rankin 
requested a report from the City 
Manager on this. The Mayor so 
directed . 
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ENQUIRIES AND OTHER MATTERS (Cont'd) 


Harbour Park Lease 


Alderman Kennedy 


enquired why the Harbour Park Lease 
had not yet been signed. The 
Mayor advised it is anticipated the 
lease will be signed late in May. 


Trucks and Trailers Parked 
on City Streets. 

Alderman Bird stated that since his appointment 

as Chairman of the Official 
Traffic Commission, he as received 
a large number of complaints about 
people parking trucks and trailers 
on City Streets. He has been in 
touch with the Police Commission 
on this, but no satisfactory 
solution has been reached. The 
Mayor suggested Alderman Bird 
review the appropriate By-law with 
the Director of Legal Services and 
the Police Department and report 
back with recommendations to 
remedy this situation. 


The Council adjourned at 6.25 p.m. 


The foregoing are Minutes of the Regular Council Meeting 
of April 27, 1976, adopted on May 4, 1976. 
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Manager's Report, April 23, 1976 (WORKS - 1) 

WORKS AND UTILITY MATTERS 
CITY ENGINEER'S REPORT 

RECOMMENDATIONS ; 

1. Closure of Portion of west side of Hudson Street, south of 71st Avenue - 
adjacent to Lot 5 except the east 7 ft., now road. Block 9, D.L. 318, 
Plan 1749 


The City Engineer reports as follows: 

"An application has been received to purchase the east 7 feet of Lot 5, 
Block 9, District Lot 318, Plan 1749, which is presently established as road 
The applicant, who is the abutting owner, is prepared to dedicate 10 foot by 
10 foot corner cutoff at the rear of his lot. Since the proposed widening 
of Hudson Street in this area has been abandoned, the 7 foot strip adjacent 
to Lot 5 is surplus to the City's highway requirements. 

I RECOMMEND that the East 7 feet of Lot 5, Block 9, District Lot 318, 
Plan 1749, be closed, stopped up and conveyed to the abutting owner subject 
to the following conditions: 

(a) The applicant to dedicate a 10 foot by 10 foot corner cutoff 
at the northwesterly corner of his lot for lane purposes. 

(b) The closed portion of road to be consolidated with the balance 
of Lot 5. 

(c) The applicant to provide and register any necessary plans. 

(d) The applicant to pay $1,500 for the difference in land acquired 
as against land dedicated, in accordance with the recommendation 
of the Supervisor of Property and Insurance." 

The City Manager RECOMMENDS that the foregoing be approved. 


2 . Local Improvement Procedure By-law 
The City Engineer reports as follows: 

"The Local Improvement Procedure By-Law (3614 as amended) relates 
the assessments for various types of Local Improvement to the zoning of the 
property.. It classifies the zoning established by the Zoning and Develop- 
ment By-Law into three • zoning groups ' : 

- 'Residential' (one- and two-familji) 

- 'Multiple Dwelling and Local Commercial' 

- 'Business and Industrial' 

The by-law shoiold be amended to reflect the creation of the Downtown 
District and the West End District. 

Downtown 


It is proposed that this district be included in the 'Business and 
Industrial' group. 

West End 


It is proposed that the whole of this district be included in the 
'MiiLtiple Dwelling and Local Commercial' group. The areas designated in 
the Official Development Plan as 'CH' (commercial vdth hotels) might have 
been put into the 'Business and Industrial' gix^up, but the difference in 
assessment is only for street paving and most of the streets in these areas 
are already paved. 
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Manager's Report, April 23, 197 6 (WORKS - 2) 

Clause 2 Cont'd 

I RECOMMEND that the above changes be approved and that the amending 
by-law which has been prepared be passed." 

The City Manager RECOMMENDS that the above report of the City 
Engineer be approved. 

CONSIDERATION ; 

3. Tender No. 46-76-1 - Supply of Sewer and Waterworks Grey 
Iron Castings 


Tenders for the above were opened by the City Manager on February 9, 1976 and 
referred to the City Engineer and Purchasing Agent for report. The City Engineer 
and Purchasing Agent report as follows: 

"Funds for all purchases are provided in the Capital Budget. 

The 77o Provincial Sales Tax Is in addition to the prices shown below. 

Five tenders were received and the City Engineer and Purchasing Agent awarded 
all items within the scope of their authority, i.e. - all items except Group 6 
(Telescopic Valve Boxes) and Group II (Manhole Covers and Frames). 

This report is being referred to Council for consideration because the low bidder 
(offering Korean made castings) and the second low bidder (offering local made 
castings) have requested the opportunity to appear before Council in support of 
their tenders. We have also received a letter from the Canadian Manufacturer's 
Association in support of the tender submitted by Dobney Foundry for the supply 
of a local made product. 

BACKGROUND INFORMATION 

Low Bidder - CALLAWAY ENTERPRISES LTD. - 

This is a new firm representing Wuon Poong Industrial Co. in Inchon, Korea. 

Mr. Callaway, Director - is operating out of his home residence located in Vancouver. 

The City has had no previous experience with off-shore made castings. 
Second Low Bidder - DOBNEY FOUNDRY LIMITED - 


This company is located in Surrey, B.C., is well recognized, and has supplied 
castings to the City for many years. 

COMPARISON OF BIDS 

\ 

The low bid was submitted by Callaway Enterprises Ltd. for Korean made castings 
at a total price of - *..•• $66,744. 

The low bid for local made castings was submitted by 

Dobney Foundry Ltd, at a total price of,.... $76,385. 

Actual cost difference is 14% or $ 9,641, 


Council does, however, allow 57. local preference for the purpose of comparing 
bids, Dobney claimed 1007. local content and Callaway claimed 257. based on 
import duties and local profit, Dobney' s claim is clearly allowable but there 
is some doubt if Callaway's claim is bona fide local content - therefore. 

If Callaway's claim is considered, the weighted cost difference is 10% or $6,655, 
If Callaway's local content claim is disallowed the weighted cost 

difference is 8-3/47, or $5821, 

Bid and performance bonds were not requested because castings have always been 
made locally and it has been relatively simple to arrange for in-plant inspection 
and obtain assured supply on short notice. 


Cont'd . 
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Manager's Report, April 23, 1976 (WORKS - 3) 

i Clause 3 Cont'd 
this instance, however, because the low bidder was offering an off-shore product, 
considered that the City's interest required some formal guarantees of perform- 
ce. We consulted the Law Department and obtained the opinion that, under the 
rcumstances, it would be quite proper to demand such guarantees. We, therefore, 
_ ve Callaway a letter requesting:- 

(a) A letter from a guarantee company stating they would supply a 50% Performance 
Bond, 

(|)) A written undertaking from an inspection company acceptable to the City Engineer, 
I for in-plant inspection, 

(p) A statement of the cost of (a) and (b), such cost to be borne by the City if 
I their bid is accepted, 

(b) Additional samples (they had already supplied one sample on their own initiative), 

C&llaway Enterprises Ltd,, in their letter of April 12, 1976, countered with the 
following proposal :- 

"1 , Callaway Enterprises Ltd, will provide a return air ticket by scheduled carrier 
between Vancouver and Seoul for your own inspector, 

2, Callaway Enterprises Ltd, will pay the cost of the inspector's accommodation 
i at the King Sejong Hotel in Seoul. 

b, Wuon Poong Industrial Co, will cast half of your twelve (12) month requirement 
during the inspector's visit, (Casting Process, excluding finishing, should 
not take much longer than one week). 

4, Your inspector would visit Wuon Poong's plant and carry out his duties as 
Indicated in the contract, just as if he were in Vancouver, 

5, The remaining 50% of your casting requirement may either be inspected by a 
suitable Korean agency or, should a suitable agency still not be available, 
the provisions under 1, 2, 3, 4 could be repeated," 

"With regard to the performance bond which you requested, I find it reasonable to 
point out that Section 12 of the General Conditions of contract specifically covers 
performance bonds and allows the supplier the option of depositing with the City 
either a bond or a certified cheque for a sum equal to 10% of the amount of the 
tender. In view of this fact and considering the other assurances that have been 
given you, I feel justified in proposing that I deposit with you a certified cheque 
equal to 20% of the amount of our tender, as security for the due and faithful 
performance of the contract. The cost of providing the City with this security would 
jbe $1 ,650,00, 

jAs an alternative to this certified cheque, I could deposit with the City, as security 
'for the due and faithful performance of this contract, a letter of credit, drawn on 
ithe Canadian Imperial Bank of Commerce in your favour, for a sum equal to 20% of the 
amount of our tender. The cost of providing the letter of credit would be $250,00", 

In addition, they have offered to maintain in Vancouver, a stock of castings equal to 
one-sixth of the City's 12-month requirement, as a guard against any possible shipment 
delay. 

It should be noted that a clause in the tender stated - "The manufacturer shall 
supply within 10 days of request, a sample of his products for the purpose of 
establishing a standard of manufacture, and Dobney Foundry has submitted a 
letter claiming that Callaway did not meet this condition. 

The facts are that Callaway, on his own initiative, supplied one sample and, in 
order to meet the 10 day requirement, he offered to bring in by Air Express any 
other samples we may require. However, as we were aware that it would take 
some time to gather all the necessary information, it was decided not to have 
the firm go to the extra expense of air express. The additional samples were, 
therefore, shipped by ocean freight. 


Cont'd . 
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Clause 3 Cont'd 

The additional samples requested have now been submitted by Callaway Enterprises 
Ltd and they appear to be satisfactory. However, as these castings will be used 
on City streets, and because in-plant inspection is impractical, it will be necessary 
to carry out more difficult and unusual testing procedures in Vancouver in order to 
ensure that the quality and durability of the castings is satisfactory. 

The following facts must be considered in arriving at a decision on this tender 
award: 

(a) the quality of the castings offered by both tenderers is equivalent 
and both are acceptable to us, 

(b) Callaway's bid creates a significant difficulty from the point of 
view of inspection; his offer to fly an inspector to Korea creates an 
awkward situation and is susceptible to problems, 

(c) Callaway Enterprises submitted bids on only 2 of the 19 items in the 
tender, but these 2 items constitute 73% of the dollar value of the 
total tender, 

(d) all 17 other items included in this tender have already been awarded 

to 2 local firms, namely Dobney Foundry and McLean and Powell Iron Works, 
To make an award to a third firm will further split the supply contract 
and increase our administration costs 

(e) award to Callaway may have a detrimental effect on the local foundry 
industry and cause future castings supply problems. 

Because of the delegation request by both suppliers and because the decision is 
essentially whether or not the City is prepared to pay the extra cost to award the 
contract to a local supplier, this matter is being submitted to Council for 
consideration. 

The alternatives available for award of this contract for supply and delivery of 
Group 6 (telescopic valve box assemblies) and Group 11 (manhole frame and cover 
assemblies) are as follows: 

(a) award to the low bidder, Callaway Enterprises, at a cost of $66,744 based 
on estimated quantities. In addition to the cost of purchase, the City 
would also be responsible for additional inspection costs (estimated at 
approximately $600) plus the cost of providing security for performance 
of the Contract satisfactory to the Finance and Legal Departments, The 
maximum anticipated total cost is $68,994, 

(b) award to the second low bidder, Dobney Foundry Ltd, at a cost of 
$76,385 (local content price of $72,566) based on estimated 
quantities, " 

The City Manager submits the foregoing report to Council for CONSIDERATION, 

DELEGATION REQUEST THIS DAY: CALLAWAY ENTERPRISES LTD. 

DOBNEY FOUNDRY LTD. 


FOR COUNCIL ACTION SEE PAGE(S) 
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MANAGER'S REPORT, April 23, 1976 (SOCIALS - 1) 


SOCIAL SERVICE AND HEALTH MATTERS 

CONSIDERATION 

1. Integration of Victorian Order of Nurses Service 


The Medical Health Officer reports as follows: 

"The Minister of Health, in a letter dated March 1st, 1976, requested the City 
of Vancouver to participate in negotiations with the Provincial Department of 
Health and the Victorian Order of Nurses towards the integration of the home 
care services provided by V.O.N, staff in Vancouver with those of the Vancouver 
City Health Department. 

BACKGROUND 

Since the early 1960's, the V.O.N, has transferred its home nursing function 
to the local Health Department in all the smaller cities, e.g. Trail, Nanaimo, 
etc. In 1974, the V.O.N, operation in Victoria was combined with the newly- 
formed Capital Regional District Health Department. In 1975, the Surrey 
V.O.N, was combined with the Boundary Health Unit. There has been much 
discussion of the eventual completion of this process in the Greater Vancouver 
area. 

The Richmond/Vancouver Branch of the V.O.N. , the North Shore Branch and the 
Burnaby Branch are the remaining V.O.N, operations. Since July 1, 1974, the 
V.O.N, has been completely funded by the Provincial Department of Health. 
Prior to that time the Vancouver operations of the V.O.N, were supported by 
patient fees, annual grants and substantial assistance from the United Way 
campaign. The City of Vancouver supported the V.O.N, in two ways. Until 
1974, the City provided grants, that in some years amounted to $2 5, 000, towards 
service costs. In addition, the City has provided at no charge accommodation 
for decentralized service staff in six Health Department buildings. 

Earlier in the Vancouver V.O.N, history, that organization conducted prenatal 
classes and visited mothers of newborn babies. Over the years 1951 to 1970, 
the V.O.N, has ceased these service activities and Council has supported its 
own Health Department in carrying out these programs. 

In 1968, a Committee of Council met with the Minster of Health to request 
that a coordinated home care service be developed in Vancouver. At that 
time, the City proposed that negotiations with the Provincial Government 
be undertaken in order to establish appropriate cost-sharing subsequent to 
a six-month trial. In 1973, the Provincial Government agreed to fund, through 
the Metropolitan Board of Health of Greater Vancouver, a coordinated home care 
service. The City cooperated in the development of this augmented program by 
hiring the liaison nurses, who became members of the Health Department staff. 
These liaison nurses visit hospitals and arrange for services on behalf of 
eligible hospital patients. These positions were totally funded by the 
Provincial Government through the Metropolitan Board of Health. 

The Provincial Government now desires to consolidate all home care services under 
one administration. It is their intent to create one home care service combining 
the present Home Care program with the regular V.O.N. Home Nursing and Rehabili- 
tation Therapy Service. Accordingly, they have taken steps to combine comnunity 
nursing services to achieve unified programs. 

In addition to providing administrative unification, the Provincial Government 
recognizes that the Health Departments have important resources personnel, e.g. 
Nutritionist, Speech Therapists, etc., which can enrich the quality of patient 
care in the home. Experience to date of integrating these services in the Capital 
Regional District and the Boundary Health Unit area is that integration has worked 
well . 


Continued on Page 2. 
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FIRE AND TRAFFIC MATTERS 


RECOMMENDATION: 


1 . Fire Defences - Burrard Inlet 


City Council at its meeting of April 7, 1970, received a report 
from the Fire Chief recommending the conversion of the Vancouver 
Fire Boat No. 2 and that the City request the National Harbours 
Board to assist in financing the renovations. It was further 
recommended that after conversion has been completed, the boat be 
classified as an area fire boat and the neighbouring Municipalities 
be asked to consider sharing accordingly in the cost of operations. 

City Council, in approving the recommendations of the Fire Chief, 
made an amendment to the effect that the naval architects not 
proceeded with the preparation of detailed specifications until 
after an approach had been made to the National Harbours Board, 
adjacent Municipalities and the Provincial Government. It was 
linderstood that His Worship the Mayor would make the approaches. 

Under date of April 23, 1970, His Worship the Mayor sent letters 
to the following requesting they consider the matter and appoint a 
person to a committee to consider the problems: 

The Chairman of the National Harbours Board and subsequently 
the Minister of Transport 

The Minister of Lands, Forests and Water Resources (B.C.) 


The B. C. Hydro and Power Authority 
Imperial Oil Limited (loco Refinery) 
District of Burnaby 
City of North Vancouver 
District of North Vancouver 


City of Port Moody 


Replies have now been received from all of the above and copies of 
the replies are on file in the City Clerk's Office. 

The M\inicipalities have made the following appointments to the 
Committee : 


District of Burnaby 
City of North Vancouver 


District of North Vancouver 
City of Port Moody 


Alderman W.R. Clark 
Alderman J. Loucks 
Alderman J.A.W. Chadwick 
and Fire Chief J.H. Spencer 
Alderman E. T. Cotton 
Alderman Maplethorpe 


The Minister of Lands, Forests and Water Resources, the B.C. Hydro 
and Power -Authority and the National Harbours Board, or the 
Minister of Transport, did not appoint a representative to the 
Committee and the Imperial Oil Limited Manager of the loco Refinery 
requested certain specific additional information and stated that 
as fire defence of Burrard Inlet is the concern of the marine and 
marketing operations, as well as refinery, it is necessary that he 
confer with management of those departments. 


cont 'd. 
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(SOCIALS - 2) 


Clause No. 1 Continued 


"The present staff complement of the V.O.N. Home Care staff working in Vancouver 
is as follows: 


If Council agrees to proceed with the requested negotiations, the following factors 
should be taken into account: 

(a) The V.O.N, nursing staff is represented by the Registered Nurses' 
Association of British Columbia. Negotiations would have to take 
place to establish a contract between the City and the R.N, A. B.C. 
to cover this new group of staff. 

(b) Rehabilitation Therapists employed by the V.O.N, are represented 

by the Health Sciences Association, who negotiated a first contract 
in 1975. As City of Vancouver employees, the Union representation 
for this staff will have to be determined. 

(c) The Provincial Government, in its communication through senior officials 
is agreeable to underwriting the direct costs of this program through 
Provincial funding. At this stage there is no indication of identifying 
and paying for indirect costs (senior Departmental staff time. Personnel 
Department, Finance Department, Purchasing Department, etc.). Direct 
costs have been interpreted to include salaries, fringe benefits, trans- 
portation, telephone costs and supplies. 

(d) The Provincial Government expects to acquire from the V.O.N, automobiles 
purchased subsequent to July 1, 1974, when they assumed full financial 
funding for the V.O.N. A transportation policy would have to be developed, 
also on the basis of full Province of B. C. funding. 

(e) There are many issues relating to staff entitlements, such as vacation, 
seniority and acquired sick leave credits, that would have to be negotiated 
in fairness to V.O.N, personnel with long service in this community. 

(f) The City has provided accommodation for 61 V.O.N, staff, and has also 
provided accommodation for Home Care liaison staff (direct costs as 
previously defined have been applied to the liaison staff as well). An 
additional 28 V.O.N, staff would, therefore, require accommodation, and 
it is expected by the Provincial Department of Health that the City of 
Vancouver will maintain a policy of providing accommodation for the 
integrated Home Care Service. 

I do not feel that the Health Department can undertake negotiations with senior 
staff of the Provincial Health Department and the Victorian Order of Nurses 
without a clear indication that the City approves in principle of this integration 
and is prepared to accept negotiations on the basis of guarantees from the 
Provincial Government to underwrite all the direct costs of this service. 

I therefore RECOMMEND 

(1) THAT the City of Vancouver approve in principle the integration of the 
Victorian Order of Nurses home care staff with the Vancouver Health Department; 

(2) THAT negotiations with the Provincial Government and the V.O.N, by the 
Medical Health Officer be authorized on the basis of full recovery of 
all direct costs for the Home Care Service; 


Nurses 

Rehabilitation Therapists 
Clerical 


72 
9 
8 


Total 


89 


Continued on Page 3, 
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Clause No. 1 Continued 


"(3) THAT the Director of Personnel Services and the Director of Finance be 
authorized to assist the Medical Health Officer in these negotiations; 


(4) IHAT In carrying out these negotiations, the Medical Health Officer and 
the Director of Personnel Services be authorized to carry out preliminary 
discussion with the agents of the bargaining units affected; 

(5) THAT the Medical Health Officer and the Assistant Director of Construction 
and Maintenance be authorized to review all Health buildings to determine 
accommodation requirements and their costs; 

(6) THAT the Medical Health Officer report back at the conclusion of all these 
negotiations for final Council consideration of the integration plan." 


The City Manager notes that additional costs for accommodation of additional staff 
will be reported to Council later, as stated by the Medical Health Officer. 
In summary, the most significant factors in considering this integration involve 
the provision of space and the negotiation of contracts covering additional staff. 

The City Manager submits the reconmendations of the Medical Health Officer f«r 
Council consideration. 


COUHOL ACTION SEE P4GE(S} ../0^„ 
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(BUILDING 


- 1) 


BUILDING & PLANNING 


CONSIDERATION 


1 


Appeal - Retention of Dwelling Unit 


- 2765 East 46th Avenue . 


A letter has been received from John W. Motiuk, Barrister and 
Solicitor, who wishes to appear before Council as a delegation 
on behalf of the owners, Mr. and Mrs. Khan with respect to the 
retention of a dwelling unit in the basement of the above 
building. 


The Director of Permits and Licenses reports as follows: 


"On October 8, 1975, our Inspection Services reported that the 
basement of the above building contained a separate dwelling 
unit which was occupied. As a result of this inspection, the 
owners, Mr. and Mrs. Khan made an application to City Council 
under the Hardship Policy for the retention of the unit but on 
November 25, 1975, City Council refused this application. 

Notification was then sent to the owners to restore the use of 
the building to a one family dwelling. On February 11, 1976, 
a second application was submitted by Mr. Motiuk on behalf of 
his clients to the Hardship Committee. On March 1, 1976, the 
Hardship Committee refused the application as the circumstances 
had not changed from the first application that was refused by 
City Council on November 25, 1975. 

The affidavit shows that the applicant is married with three 
dependents, both the husband and wife are fully employed and 
even after the discontinuance of the illegal accommodation, 
would still receive a combined income of $1,354.16 per month. 
The Committee further noted that neither age nor health are 
factors. " 


The City Manager submits the report of the Director of Permits 
and Licenses for Council's CONSIDERATION. 


DELEGATION THIS DAY : Mr. John Motiuk on behalf of Mr. & Mrs. Khan. 


Manager's Report, April 23, 1976 .... (BUILDING - 2) 
CONSIDERATION 

2. Appeal - Retention of Dwelling Unit - 4578 Moss Street . 


Mr. D. Martin has requested permission to appear as a delegation 
before City Council with respect to a refused Hardship Application. 

The Director of Permits and Licenses reports as follows: 

"On January 15, 1976, our Inspection Services reported that 
alterations were being made to the basement of the above build- 
ing to provide a dwelling unit. The report further indicated 
that the building also contained one dwelling unit on the main 
floor and one dwelling unit on the second floor. 

On January 16, 1976, Mr. D. Martin made an application for 
consideration under the Hardship Policy for the installation of 
one dwelling unit in the basement and the retention of one 
dwelling unit on the second floor. 

On March 1, 1976, the Hardship Committee considered the applica- 
tion and recommended refusal. This decision was based on the 
information submitted which indicated that the applicant was 
married with two dependents, fully employed and that the applica- 
tion was for the installation of a dwelling unit. The Committee 
further felt that this was not a true hardship as the applicant 
evidently has sufficient funds to install a unit in the basement. 

The Committee further noted that neither age nor health are 
factors. Our Inspection Services report that the tenant of the 
second floor accommodation would qualify under the terms of the 
Hardship Policy, has been given the necessary forms^ but as of 
this date an application has not been received. 

Reinspection of the building on April 6, 1976 found that the 
basement now contained a dwelling unit which was occupied by 
the owner. The main floor contained one dwelling unit and the 
second floor contained one dwelling unit, both of which were 
occupied. In an interview by our Inspection Services, the 
owner advised that all of the occupants in the building, includ- 
ing himself, were welfare recipients. 

On April 7, 1976, an application was received from the tenant 
of the second floor dwelling unit for consideration under the 
Hardship Policy. This application will be processed in the 
normal manner and the applicant will probably qualify. 

The basement dwelling unit has been installed between January 15, 
1976 and April 6, 1976, and as this is a gross violation of the 
Zoning and Development Bylaw, it is recommended that this applica- 
tion be refused. " 


The City Manager submits the foregoing report of the Director 
of Permits and Licenses for Council's CONSIDERATION. 


DELEGATION THIS DAY: Mr. D. Martin. 
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(BUILDING - 3) 


3 . Yaletown and Rouson S-treet Study Areas . 
The Director of Planning reports that: 


The Planning Department is carrying out special studies for 
Yaletown and Robson Street. City Council has separately identified 
each study need, and the studies are included in the Departmentfe 
19 76 work programme. 

The studies are in progress with final reports scheduled for 
completion later in 1976. 

Concurrent with these studies the Planning Department will be 
encouraging the formation of a voluntary group of interested 
property owners and tenants from within each area as informal 
advisory groups. 

No known groups exist at present, and it would be helpful to 
have such informal advisory groups with whom the study planners 
can discuss each study as it proceeds. 

It is not intended that either of these informal advisory groups 
have any special status, and the specific purpose of this short 
report is to keep Council informed. 

The City Manager submits the foregoing report for the INFORMATION 
of City Council. 

4 . Mount P leas ant. -NH>I.;..P.>..Coiniait tee . 

The Director of. Planning reports, as follows: 

"On i'iarcii 4, 1976, a public meeting was held in Florence Nightingale 
Elementary School to initiate the Neighbourhood Improvement Program 
in the South East "triangle" of Mount Pleasant.. At tnat meeting the 
following 12 residents of the area volunteered to serve on a committee 
to work witn tne City as the Mt. Pleasant N.I. P. Interim Citizens' 
Advisory Committee in preparing a Concept Plan for the community: 


Mr. 

Gerry Alston 

645 East 12th Avenue 

879 

-2530 

Mrs 

. Jean Bird 

2535 Carolina Street 

876 

-4542 

Mr. 

Al Brooks 

605 East 11th Avenue 

874 

-0403 

Mr. 

Charles Christopherson 

#312-440 East 5th Avenue 

873 

-2198 

Mrs 

. Mary Daykin 

1167 East 17th Avenue 

879 

-3244 

Mr. 

Lehmber Ghag 

3010 St. Catherines Street 

876 

-3826 

Mr. 

James Haughton 

2659 Prince Albert Street 

876 

-2976 

Mr. 

Paul Hunter 

30 East 15th Avenue 

874 

-5488 

Mr. 

Jack Westsells 

557 East 11th Avenue 

872 

-1908 

Mr. 

R. Westsells 

557 East 11th Avenue 

874 

-4072 

Mrs 

. R. Westsells 

557 East 11th Avenue 

874 

-4072 

Mr. 

Alf Worthington 

729 East 11 th Avenue 

874 

-7039 

:: 

Don Sinclair 

City Planning Department 

873 

-5158 


Mitch Taylor 

City Planning Department 

876 

-7679 


15" 
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Clause No. 4 Continued. 


The Committee has been meeting regularly since then to discuss an 
appropriate planning process and has decided to encourage further 
participation in the planning by advertising and holding meetings 
in sub-areas of the community (Appendix I) . It is the intent to 
finalize tne make up of the citizens committee and to establish terms 
of reference following these sub-area meetings. Currently participation 
on the committee is open to anyone living, working or owning 
property in the Mount Pleasant N.I. P. area." 


Tne Director of Planning submits the foregoing report for tne 
INFORl^IATION of Council. 


RECOi^MENDATION 

5. Cedar Cottage N.I. P. Appropriation: Lord Selkirk Elementary 
Scnool. 


The Director of Planning reports as follows: 


"Two of the priorities of the Cedar Cottage Neighbourhood Improve- 
ment Program as established in the Concept Plan of November, 1974, 
were to expand the number of public use areas in the community and 
to upgrade the general appearance of the area. Schools and school 
grounds were given priority and to this end a playground has already 
been installed at Tyee Elementary School and improvements are cur- 
rently underway to the grounds at Queen Alexandra Elementary School. 
Plans have now been completed by the School Board for improvements 
to the grounds of Lord Selkirk Elementary School (including benches, 
planters, covered play area, asphalt play area, tree planting). The 
planning was done in conjunction with teaching staff at the school 
and the N.I. P. Committee. Costs for improvements to Lord Selkirk 
Elementary School will total $60,340. The School Board will fund 
the overhead costs of $10,820, meaning that $49,520 would be re- 
quired through N.I. P. 


The School Board has approved this proposal at its' regular meeting 
of April 6, 1976. C.M.H.C. has indicated concurrence. 


It is therefore recommended: 

That Council approve an appropriation of $49,520 from the Re- 
creation Account of the Cedar Cottage Neighbourhood Improve- 
ment Program for improvements to the grounds of Lord Selkirk 
Elementary School. Under N.I. P. the costs are shared as 


follows : 


C.M.H.C. 

Province 
City 


$24,760 
$12,380 
$12,380 


II 


Tne City Manager RECOMMENDS that the., recommendation of the Director of 
Planning be approved. 
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6. Cedar Cottage Neighbourhood Improvement 
Program - Implementation Budget 

The Director of Planning reports as follows : 


"City Council on February 3, 197 6, approved the following re- 
conanendation of the Standing Committee on Planning and Develop- 
ment : 

a. That the use of the Cedar Cottage Site Office be extended 
to the end of 1976 with the staff consisting of a Planner 
II (100% for 6 months and 50% for 6 months) , a Planning 
Assistant III and a Clerk Typist II. 

b. That the City Manager be authorized to approve a budget 
for the operation of the site office; any significant 
difference in the final budget and the one presented to 
the Standing Committee on Planning and Development be 
reported to that Committee. 

Estimated expenses for the Cedar Cottage Program total 
$80,654 .00. Of this amount $45,000 is existing in the Cedar 
Cottage Implementation Account, and it will therefore be 
necessary to reallocate $35,654 .00 from the Housing Account 
of the Cedar Cottage Program into the Implementation Account. 

C.M.H.C. has concurred with this reallocation. 

It is therefore recommended that Council approve the realloca- 
tion of $35,654.00 from the Land Social Housing Account of the 
Cedar Cottage Neighbourhood Improvement Program to the Admini- 
stration Account of the Cedar Cottage N.I. P. to carry program 
administration through to December 31, 197 6. " 

Tae City Manager RECOMMENDS taat the , recommendation of the 
Director:, of .Planning be .approved. 


7. Cedar Cottage N.I.P. Appropriation: 
Bus Shelters 


The Director of Planning and the City Engineer report as follows: 


"In the general N.I. P. questionnaire that was distributed to 
the Cedar Cottage commiinity in September,, 1974, the installa- 
tion of more bus shelters was rated fourth (4th) of the forty- 
one (41) suggested projects. Mention of the bus shelters was 
included in the Concept Plan that was approved by Council in 
November, 1974 and a large part of the $50,000.00 allocated to 
the Services/Utilities Account of the Cedar Cottage N.I. P. 
budget was attributable to bus shelter estimates. 

Following approval of the Concept Plan the Cedar Cottage N.I. P. 
Committee and others in the community indicated that the exist- 
ing standard bus shelters being installed by the City did not 
provide adequate protection from inclement weather and that the 
bench sometimes included in the standard shelter was too low 
and deep to be functional. Discussions have taken place over 
the past year involving the Engineering Department, Planning 
Department, N.I. P. Committee, art students at Gladstone High 
School, B.C. Hydro and others with a view to providing a more 
attractive and more functional bus shelter. The outcome of 
these discussions is a design prepared by the Planning Depart- 
ment in coniurctioi^ with the Engiiie«ring Department. (AiPfi.ondi?c. 


Cont'd . . . 
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Clause #7 continued : 

It is pointed out that the estimated cost of the proposed shelters is nearly 
doiible that of the existing standard shelters used throughout the City ($4,000 
vs, $2,200). In addition, maintenance costs for the shelters will be higher 
since the cedar shake construction will be more prone to vandalism and 
departure from standardization usually leads to higher maintenance costs. 

The original intention of the Cedar Cottage prograun was to 
reconmiend installation of 15 shelters but following cost es- 
timating this number was reduced to 12. The Engineering 
Department is currently surveying and assessing the suitability 
of proposed locations. 

If these shelters are funded through N.I. P. the total estimated 
cost would be approximately $50,000.00. The N.I. P. Committee 
has recommended that this cost be funded because of the general 
community priority given to bus shelters and because the pro- 
posed design is both more attractive and provides more protec- 
tion than the existing design. Since bus shelters are consi- 
dered as a utility the funding formula under N.I. P. would be 
C.M.H.C. 25% - $12,500, Province 12Js% - $6,250, City 623$% - 
$31,2 50. Costs would exceed the funds remaining in the Services/ 
Utility Account (there are $33,000 remaining in that account) by 
$17,000 and it is recommended that the remainder be made up by 
transferring funds from the Land Non-Conforming Use Account, which 
has the same funding formula (C.M.H.C. 25%, Province 12Js%, City 
62i^%), and which will receive minimal draw-down during the re- 
mainder of the program. 

C.M.H.C. has indicated its concurrence with this proposal. 

The Director of Planning and the City Engineer recommend that 
Council authorize the appropriation of $50,000.00 ($33,000.00 
from the Services/Utilities Account and $17,000.00 from the 
Land Non-Conforming Use Account) from the Cedar Cottage Neigh- 
bourhood Improvement Program for construction and installation 
of bus shelters (as designed in Appendix I) in the Cedar Cottage 
area. Under N.I. P. the costs are shared as follows: 


The City Manager jRECOMMENDS taat the recoramendation of the 
Director of Planning and the City Engineer be approved. 


INFORi-lATION 


8^ 5531 Bruce Street 


On April 1, 1976, Mr. and Mrs. J. Rankin of 5541 Bruce Street 
and others submitted a petition to City Council which referred to 
the status of a basement suite at 5531 Bruce Street (See Appendix I). 


The Director of Permits and Licenses reports that: 


"5531 Bruce Street is a one storey and basement frame 
residence. A complaint was received in January, 1976, 
stating that the basement was being occupied illegally. 
Inspections showed the complaint to be justified and the 
owners, Leung P. Wah & Sheung Leung at 1730 Napier Street 
were ordered to revert the building to its approved 
occupancy as a One Family Dwelling. In February a Hard- 
ship Application was received from the tenant in the base- 
ment suite which was subsequently approved by the Hardship 
Committee in March. 


C.M.H.C. 

Province 
City 


$12,500. 00 
$ 6,250.00 
$31,250.00" 


Cent' 
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Clause #8 continued: 


As a result of this most recent complaint, further inspec- 
tions show that the tenant has vacated the premises. The 
owners have again been advised of the restrictions in a 
Single Family Dwelling District and rechecks of the premises 
will be made to ensure compliance. 

A letter dated March 25, 1976, sent to the Vancouver Resources 
Board with a copy to the Police Department was attached to 
the April 1, 1976 letter to City Council (Jee Appendix II) . 
The Police Department has advised that patrol cars nave been 
caecking the house. The complainants will be advised of the 
procedure to be followed should they wish to lay a complaint 
under the Noise By-law." 

The City Manager submits the report of the Director of Permits and 
Licenses for Council's INFORMATION. 
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FIRE AND TRAFFIC MATTERS 


RECOMMENDATION 

1 . Review of Fees for Temporary Occupancy of Street Space 


The City Engineer reports as follows: 
" INTRODUCTION 

In 195A, the City initiated a permit system to allow any person to 
reserve space on any street on a temporary basis for the purpose of delivering 
equipment, or of any other street occupancy requiring the stopping of a vehicle 
at a specified location. Initially, the permits were issued in two forms: a 
Special Zone Permit (fee $2.00); and a Temporary Special Zone Permit (fee $5.00). 
On October 17, 1962, City Council authorized the establishment of a Parking 
Clearance Permit for longer term reservation of on-street space. In addition. 
City Council also authorized an increase in the fee for Temporary Special Zone 
Permits from $5.00 to $15.00 to cover actual City costs at that time. The 
purpose of this report is to review these permit fees and recommend changes in 
the fees to cover present City costs. 

A. SPECIAL ZONE 

For an annual fee of $2.00, Special Zone Permits are issued by the 
City Engineer for the occupancy of a specified curb location from time to time 
for short periods as may be stated on the permit. They are used by churches, 
funeral parlours, private clubs, restaurants, etc., who require the use of 
curb space for intermittent loading. The signs are placed out by the permit 
holder. When an applicant applies for a Special Zone for the first time, con- 
siderable work, including a field investigation, must be carried out. The fee 
of $2.00 set in 195A covered this cost at that time. Since 195A, labour costs 
have increased approximately 350%, indicating a new fee of $7.00. However, 
renewals of Special Zone Permits require minimum work with no field investi- 
gation, etc. For renewals, a charge of $3.00 would cover the cost of office 
time required. For ease in administration, it is proposed that instead of 
the two rates, one for new Special Zone Permits, and one for renewals, a single 
fee of $5.00 be applied to all Special Zone applications. 

The signs for Special Zones are provided either by the applicant, or 
by the City at the discretion of the City Engineer. The present rates are set 
at $1.00 per sign per month rental with a deposit of $10.00 per sign. A review 
of current costs indicates a rental rate of $3.00 per month per sign with a 
deposit of $30.00 per sign would be more appropriate. 

B. TEMPORARY SPECIAL ZONE 

Temporary Special Zone (TSZ) permits are issued for occupancy of a 
specified location, not exceeding one City block in length, for the period 
necessary to complete a particular project, but not exceeding two weeks' 
duration (e.g. to facilitate moving furniture into an office building where 
no loading zones are available.) 

The current permit fee for Temporary Special Zones is either (i) or 
(ii) as stated below: 

(i) Temporary Special Zones Requiring Signing : the present fee is 
$15.00. The $15.00 fee was established in 1972 based on 1971 
figures. Mainly because of increased labour costs (including 
overhead and fringe benefits) which rose approximately 50% between 
1971 and 197A, the average cost to the City for each Temporary 
Special Zone was $3A.OO in 197A. 


Continued on Page 2. 
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Board of Administration, August 28, 1970 (FIRE - 2) 

Clause #1 continued : 

Your Board RECOMMENDS that as the adjacent Municipalities have now 
appointed Aldermen as their representatives to a committee to 
consider the problems of fire defences on the shores of Burrard 
Inlet, City Council should now appoint an Alderman as its 
representative to the committee so that a meeting of the committee 
can be convened at an early date. 

Your Board will prepare a report on the matter of fire defences 
in Burrard Inlet for submission to the committee. 


***** 
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Clause No. 1 Continued 


Analysis of recent figures indicates that it takes an average of 
Ih hours for crews to complete the signing involved with each TSZ. 
Based on the new union contract, if the full cost of the work is 
to be borne by the applicant and not be subsidized by the City, 
the cost per permit should be $45.00 for 1976. 

(ii) Temporary Special Zones Requiring Meter Hooding Only ; 

The present fee is $5.00. An analysis of recent costs indicates 
that these jobs require an average of half an hour to complete. 
Based on 1976 labour rates, and making allowance for 10% of this 
work to be done on overtime, the fee for Temporary Special Zones 
requiring meter hooding should be increased to $9.00. 

C. PARKING CLEARANCE PERMIT 


The signing for special activities such as parades, wide load moves, 
and long term street occupancy for construction is handled by Parking Clearance 
Permits. These permits are issued where the signing required exceeds either 
one City block in length or is required for a period longer than two weeks. 
Because the permit works on a 'deposit - billing' basis, the full cost to the 
City is recovered. Hence, no change need be made. 


LOSS OF PARKING METER REVENUE 


Section 30 of Part I of the Street and Traffic By-law #2849 provides 
that, where the location of a zone reserved for temporary occupancy is within 
an area controlled by parking meters, the applicant for the zone permit shall 
pay SO? per meter space for each day in areas where the meter rate is 10<? per 
hour, and $1.60 per meter space for each day in areas where the meter rate is 
20c per hour. In areas where the new meter rate of 40<: per hour is in effect, 
it is proposed that the applicant for the zone permit pay $3.20 per meter space 
per day . 

It is also proposed that in the future, should the parking rates be 
changed, the charge to the permit applicant will also be changed immediately so 
that the City is reimbursed for loss of meter revenue at the new rates. 

This report has been reviewed with the Deputy Director of Finance who 
concurs with the recommendations. 


The estimated increase of revenue for 1976 is $4,500. 


It is RECOMMENDED that, as soon as practically possible, the following 
will apply: 


1. The permit fee for Special Zones be established at $5.00. 

2. The rental rate for Special Zone signs be set at $3.00 per sign 
per month, with a deposit of $30.00 per sign. 

3. The permit fees for Temporary Special Zones be established at the 
following: 

(a) $45.00 for Temporary Special Zones requiring signing; 

(b) $9.00 for Temporary Special Zones requiring meter hooding only. 

4. The charge for loss of parking meter revenue be $3.20 per day in 
areas where the meter rate is 40<; per hour. 

5. The charge for loss of parking meter revenue be changed whenever 
meter rates are altered so that the City is reimbursed the full 
amount for any loss of meter revenue. 


It is further RECOMMENDED that the Director of Legal Services be 
instructed to prepare the necessary by-law amendments to accommodate these changes." 

The City Manager RECOMMENDS that the foregoing report of the City 
Engineer be approved. 
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Manager's Report, April 23, 1976 

FINANCE MATTERS 

RECOMMENDATION 


(FINANCE - 1) 


1, Conimerce Student - Summer Employment with 
the Property Endowment Fund 

The Director of Finance reports as follows: 

"In order to provide a meaningful listing of properties for the better 
management of the Property Endowment Fund it will be necessary for a detailed 
analysis of these properties to be undertaken. Also required is the 
development of a system for better reporting on the status of these 
properties for the Property Endowment Board. The Supervisor of Property & 
Insurance and the Comptroller of Accounting report that they do not have the 
staff to undertake this work. It is therefore proposed to hire a UBC 
commerce student for the summer months to perform the detailed analysis 
required and work with the Comptroller of Accounting and staff of Property 
& Insurance and Computer Services. 

The Director of Personnel Services is in agreement with a classifica- 
tion of Clerk II, Paygrade 12, for this position. 

The Director of Finance recommends Council approve the hiring of a 
student for the months of May, June, July, and August at a monthly salary 
of $785 plus fringe benefits, at a total cost of $3,454.00 to be charged to 
the Property Endowment Fund." 

The City Manager RECOMMENDS the foregoing report of the Director of 
Finance be approved. 


CONSIDERATION 


2. West End Activation Program 

The Medical Health Officer reports as follows: 

"City Council, at its meeting of December 9, 1975, approved of: 

(a) the continued establishment of a temporary part-time position of Coordinator 
of Volunteers (Activation Therapist) for the West End area for six (6) half- 
days per week for three months from January 1, I976 to March 3I, I976, at a 
total coat of $2,521.00 — 509S of which will be C.A.P. sharing. 

(b) the Provincial Government be requested to continue to contribute 255^ of the 
total cost of the program i.e. $630.25; and 

(c) the part-time position of Activation Therapist (equated to pay grade 22 of 
Coordinator of Volunteers) be hired on the establishment of the Social 
Planning Department and seconded to the Health Department for incorporation 
into the existing Volunteer Service Program. 

As a result of Council's decision Mrs, Susan Ezzy was again employed as a 
part-time Coordinator of Volunteers (Activation Therapist) for the West End 
area as frcm January 2, I976. 

Implementation of Program 

(a) Planning and Initial Contacts 

Several discussions were held with Jane Glen of the West End Recreation Assoc- 
iation with regard to the continuation of the program at St. Paul's Church, 
1130 Jervis Street. Since West End Recreation assume the financial respons- 
ibility of the rental of the provided space (about $450.00 per month), it was 
decided that in the West End Recreation Bulletin and in any announcements of 
that particxilar location, both the Vancouver City Health Department and the 
West End Recreation Association would be listed as sponsors. Participants at 
St. Paul's will be asked to join the Recreation Association for a fee of $1.00, 
taken by the Association — classes to be held on Mondays and Thursdays at 11:00 a.m. 
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(FINANCE - 2) 


Clause #2 continued ; 

(b) With the completion of Sunset Towers a wonderful opportunity to reach many- 
Seniors developed in the West End, A meeting held with Meg MacGregor, 
Community Relations Manager for the new complex, early in December established 
the fact of the suitability of such a program for the Towers, The third floor 
lounge provides an ideal space, large enough to handle a twenty-five to thirty 
member group. 

The program proposed in December began in January, Residents were informed of 
the fjrogram by personalized invitations. Following an initial demonstration 
and registration four classes per week are held at 9:15 a,m, and 2:30 p,m, on 
Mondays and Thursdays i,e, 2 classes for 2 sessions/week, 

(c) A need has arisen for a special class to be held on Tuesday afternoons at 2:30 p,m. , 
at 1655 Robson Street, This class consists of people who are more severly 
handicapped and limited to non^ambulatory activities, as well as referrals from 

the West End office, 1 class for 1 session a week, 

• Statistical Data 
Sept, - Dec, 1975 

Attendance figures fluctuated as some people attended irregularly. Regular 
attendance figures (10 or more times) 

St, Paul's Church 11 people 1 class 2 x week 
Robson Street 20 people 2 classes 2 x week 

Total 31 people 

Jan, - March I976 

Classes began Jan, I9/76 and have been operating 6 weeks, 

St, Paul's Church 10-12 people in 1 class 2 x week 

Sxinset Towers a,m, class 20 - 23 people in 1 class 2 x week 
p,m, class 10 - 15 people in 1 class 2 x week 
Robson Street C.V,A, patients and more severely handicapped-8 people 1 class 1 x week 
These include referrals 1 - from G,F, Strong; 1 - from V.G,H, Rehab, Unit 

Total 55 people at present time 

Based on 55 people attending = $46 per person 
for 12 week course of 2 session/p«i" week. 

This amounts to slightly less than $2,00 per session, 

] J, Further Evaluations 

(a) September - December 1975 part of program 

The same subjective self answer questionnaires were used. Twenty-four 
qpiestionnaires were returned; I5 people reported noticeable improvement, 
1 report was illegible and 2 people reported no changes. The second video- 
tape planned for this session through the help of U,B,G, staff had to be 
cancelled owing to the strike at U,Et,C, 

(b) January - March 1976 t>art of the program 

The same self answer questionnaire will again be used at the end of March, 
Studies showing a class in the early and later phases of the program will 
be made, 

]!V, Exploration of possibilities of securing new funding 

An application has been made to Human Resources through the West End Community 
Resource Board on February I2/76, Unofficial information indicates that chances 
of obtaining funding from this source are poor, at this time, 

However, in view of the success of the existing program, it is considered that 
funding of the activation therapy program for Seniors should be continued on a 
permanent basis (at the present level of service) . 
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The estimated costs from April 1, I976 to December 3I, I976 are: 

April 1, 1976 to 
Dec. 31. 1976 


Coordinator of Volunteers 
(Activation Therapist) 

6 - -g- days per week at $31,03 

per half day - P,G, 22 $7,262.00 

Supplies 300.00 

TOTAL $7,562.00 

Less: C.A.P. Sharing (50^) 3,781.00 

City Share $3,781.00 


The Comptroller of Budgets advises as follows: 

a) Cost Sharing 

Both Canada Assistance Plan and Provincial Cost sharing have 
been applied for but no confirmation has been received to date. 
Therefore, the City should be prepared to fiind the total of any 
approved level of expenditure. 

b) Although City Co\incil March 5» 1974 approved the temporary 
programme for the period March through August, 1974, the programme 
did not get underway until February, 1975» for the six month 
period February through April, and September through November, 
for a total of six months. City Council December 9» 1975 
approved the temporary continuation of the programme for the 
period January through March, 1976. The latest report dated 
April, 1976 is to continue the programme on a permanent basis. 

c) The source of funding in the amount of $7,562 for the period 
April, 1976 to December 31, 1976 will, if this report is approved, 
be Contingency Reserve. 

The total recurring cost at 1976 rates will be $10,0S2. 


The Medical Health Officer reccmmends as follows: 

(a) The establishment of a part-time position of Coordinator of Volunteers 
(Activation Therapist) on a permanent basis , for the West End area for 

six (6) half days per week, from April 1, 1976 at a total cost of $7,562.00 
for the period April 1, 1976 to December 3I, 1976. 

(b) The Health Department should also include the costs of the Coordinator of 
Volunteers (Activation Therapist) in their Budget in 1977 and subsequent 
years. 


The City Manager submits the foregoing recommendations of the 
Medical Health Officer for CONSIDERATION. 
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RECOMMENDAT-ION 

3 . Investment Matters (Various Funds) February 1976 

The Director of Finance reports as follows: 

"(a) |ecur:iity Transactions during theimonjbh, of RebruafJf t.l97&. 
(b) Summary of Securities held by the General and Capital Accounts. 

AC , r ..r-, f F 3 

(a) SECURITY TRANSACTIONS DUFaNG THE MONTH OF FEBRUARY 1976 

1. GENERAL AND CAPITAL ACCOUNT TRANSACTIONS (PURCHASES) 


Type of Security 


Maturity 
Date 


Maturity 
Value 


Cost 


Term 
Days 


Chartered Bank Deposit Receipts and Government Notes 


Annual 
Yield % 


Canadian Imperial Bank of 








Commerce 

Feb 

27/76 $ 

1,919,887.61 

$ 1,908,060.25 

25 

9. 

05 

Bank of British Columbia 

Mar 

16/76 

1,010,379.18 

1,000,000.00 

42 

9. 

02 

B.C. Hydro and Power 








Authori ty 

Feb 

16/76 

1,003,223.29 

1,000,000.00 

13 

9. 

05 

Bank of British Columbia 

Mar 

2/76 

1,006,919.45 

1,000,000.00 

28 

9. 

02 

Bank of British Columbia 

Mar 

17/76 

1,010,661.64 

1,000,000.00 

43 

9. 

05 

Canadian Imperial Bank of 








Commerce 

Apr 

20/76 

2,038,183.56 

2,000,000.00 

77 

9. 

05 

Bank of British Columbia 

Apr 

2/76 

2,029,160.55 

2,000,000.00 

59 

9. 

02 

Canadian Imperial Bank of 








Commerce 

May 

14/76 

2,050,084.93 

2,000,000.00 

101 

9. 

05 

Mercantile Bank of Canada 

May 

3/76 

1,000,000.00 

978,054.10 

90 

9. 

10 

Greater Vancouver Water 







District 

Feb 

13/76 

995,081.15 

992,620.00 

10 

9. 

05 

Bank of Montreal 

Feb 

4/76 

2,000,328.77 

2,000,000.00 

1 

6. 

00 

Bank of Montreal 

Feb 

4/76 

1,000,164.38 

1,000,000.00 

1 

5. 

00 

Canadian Imperial Bank of 








Commerce 

May 

28/76 

1,028,265.75 

1,000,000.00 

114 

9. 

05 

Canadian Imperial Bank of 








Commerce 

Aug 

13/76 

4,193,616.44 

4,000,000.00 

191 

9. 

25 

Canadian Imperial Bank of 








Commerce 

Jul 

15/76 

2,081,221.92 

2,000,000.00 

162 

9. 

15 

Royal Bank of Canada 

Apr 

15/76 

1,017,506.85 

1,000,000.00 

71 

9. 

00 

Bank of British Columbia 

Mar 

15/76 

2,019,747.95 

2,000,000.00 

40 

9. 

01 

Bank of British Columbia 

Feb 

23/76 

1,506,768,49 

1,500,000.00 

18 

9. 

15 

Bank of British Columbia 

Mar 

31/76 

2,027,575.34 

2,000,000.00 

55 

9. 

15 

Bank of British Columbia 

May 

14/76 

2,049,527.12 

2,000,000.00 

99 

9. 

13 

Bank of Canada 

Feb 


500,125.34 

500,000.00 

1 

9. 

15 

Toronto Dominion Bank 

Feb 


500.125.34 

500,000.00 

1 

9. 

15 

Mercantile Bank of Canada 

Apr 

z^n^ 

1,000,000.00 

979,376.80 

64 

9. 

15 

Bank of British Columbia 

Feb 

10/76 

3,002,909.59 

3,000,000.00 

4 

8. 

85 

Royal Bank of Canada 

Feb 

9/76 

1,501,017.12 

1,500,000.00 

3 

8. 

25 

Bank of British Columbia 

Feb 

\in^ 

1,502,991.78 

1,500,000.00 

8 

9. 

10 

Bank of British Columbia 

May 

18/76 

2,049,456.44 

2,000,000.00 

98 

9. 

21 

B.C. Hydro and Power 







Authority 

Feb 

25/76 

1,003,764.38 

1,000,000.00 

15 

9. 

16 

Greater Vancouver Sewerage 








and Drainage District 

Feb 

25/76 

500,000.00 

498,124.87 

15 

9. 

16 

Bank of Montreal 

Feb 

12/76 

1,000,136.99 

1,000,000.00 

1 

5. 

00 

Mercantile Bank of Canada 

Jun 

15/76 

1,547,136.99 

1,500,000.00 

124 

9. 

25 

Toronto Dominion Bank 

Feb 

16/76 

500,339.04 

500,000.00 

3 

8. 

25 

Mercantile Bank of Canada 

Jul 

15/76 

3,112,668.49 

3,000,000.00 

149 

9. 

20 

Bank of Montreal 

Mar 

2/76 

1,502,958.90 

1,500,000.00 

8 

9. 

00 

Bank of British Columbia 

May 

14/76 

1,019,553.42 

1,000,000.00 

78 

9. 

15 

Mercantile Bank of Canada 

May 

14/76 

2,039,027.40 

2,000,000.00 

77 

9. 

25 



$55,270,515.59 

$54,356,236.02 





Cont'd 


Manager's Report, April 23, 1976 «... (FINANCE - 5) 741 

Clause #3 continued ; 

2. SINKING FUND TRANSACTIONS (PURCHASES) 

Maturity Maturity Term Yield 

Type of Security Date Value Price Cost Yrs/mos. % 


Debentures 


City of Van. 5.75% Oct 15/77 $10,000.00 94.97 $ 9,497.00 1/8 9.00 

City of Van. 10.00% Dec 16/94 50,000.00 95.75 47,875.00 18/10 10.52 

City of Van. 8.00% Apr 2/93 25,000.00 81.65 20,412.50 17/2 10.30 

$85,000.00 $77,784.50 

Term 

Chartered Bank Deposit Receipts & Government Notes Days 
Canadian Imperial 

Bank of Commerce Jun 1/76 $1,029,505.48 $1,000,000.00 119 9.05 

$1,114,505.48 $1,077,784.50 


3. CEMETARY CARE FUND (PURCHASES) 
Debentures 

City of Van. 4.5% Jan 15/77 $ 7,000.00 95.68 $ 6,697.60 -/II 9.35 

City of Van. 4.5% Jan 15/78 7,000.00 91.53 6,407.10 1/11 9.35 

City of Van. 4.5% Jan 15/79 7,000.00 87.74 6,141.80 2/11 9.35 

City of Van. 5.5% Mar 1/78 1,000.00 92.60 926.00 2/1 9.50 

$22,000.00 $20.172.50 


(b) SUMMARY OF SECURITIES HELD IN GENERAL & CAPITAL ACCOUNTS ONLY - AS AT 
FEBRUARY 29, 1976 

Type of Security Par or Maturity Value Cash or Book Value 

Short Term 

Chartered Bank Deposit Vi,S0i,n2.6S m.SSS.m.50 

Receipts & Government Notes.*' 

The City Manager RECOMMENDS that the foregoing report of the 
Director of Finance be approved. 


1976 Basic Capital Budgets - Streets, 
Lighting and Communications 

The City Engineer and Director of Finance report as follows: 

"Council, on 16 December, 1975 approved recommendations of the Standing 
Committee on Finance and Administration on the 1976 Capital Program on a 'Pay 
As You Go' basis, including: 

'(e) That the 1976 Basic Capital Budget recommended in the Special Committee's 

report and the sources of funds be recommended for approval at 

an early Council meeting in 1976.' and 

'(f) That each department and Board be required to submit the specific details 
of how they propose to spend their allocated capital funds.' 

The Council approval referred to in (e) was given on 13 January, 1976. 
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Proposed Programs 

The Budget referred to in (e) allocated the sum of $4 million to three 
Engineering programs - Streets, Lighting and Communications. In pursuing (f) 
this sum has been divided among the three programs in proportion to what would 
have been provided had the 1976-80 Capital Plan been approved, giving: 

Streets $3,535,000 
Lighting 229,000 
Communications 236,000 

$4,000,000 

The reductions and adjustments made within the three programs are: 
Streets ; 

Arterial street paving has been much reduced, to cover only the Smithe- 
Nelson Couplet and the paving of Melville Street. These (along with the 
South By-Pass) are the top priorities in implementing the Downtown Trans- 
portation Plan. Left-turn Bays and Flares are effective use of funds because 
the intersections govern the capacity of the arterial grid. This item has 
been slightly increased. Work on the B.N.I. (Grandview cut) Bridges has 
been deferred. A report will be advanced on negotiating this year with a 
view to commencing work early in 1977. Smaller cuts have been made in 
other items. 

The 1976-1980 Plan would have provided only about 40% of the funds needed 
to honour the petitions received and the difference would have been sub- 
mitted as Supplementary Capital each year. In the present situation, this 
is not possible. We are proposing to find enough money for most of the 
petitions by using up funds for the petition programs at about double the 
rate provided for in the 1976-1980 Plan. In terms of that plan , therefore, 
funds for these programs will run out in 1978. The amounts for the three 
petition programs (Local Residential Streets, Residential Lanes and Side- 
walks) have been allocated to honour petitions to a common priority list, 
based on date of submission. 

Lighting : 

Reductions have been made both in Local Improvement and in Other Lighting, 

rather less in the latter to fit the size of projects. Under grounding is 

paced by B.C. Hydro and the B.C. Telephone programs and is not reduced. 

Communications ; 

The reduction has been made in the items for the Cable Carrier System. This 
is equipment to increase the capacity of circuits to serve additional Fire and 
Police radios and the Fire Dispatch System. The reduced plan will meet 
present needs but will require continued renting of some B.C. Telephone 
circuits. 

Project Detail ? 

The proposed programs within these amounts are set out in the usual Capital 
Budget format in the 'Project Detail' distributed to the Members of Council. 

Some of the projects are specific and approval of this report will be authority 
to proceed with these. Others are less specific and it is noted in the Project 
Detail that specific items will be advanced for approval from time to time in 
accordance with prescribed procedures. 

We RECOMMEND that the 1976 Basic Capital Programs for Streets, Lighting and 
Communications, totalling $4,000,000 be approved, subject to specific items 
being advanced for later approval as noted in the Project Detail." 

The City Manager RECOMMENDS that the above report of the City Engineer and 
Director of Finance be approved. 
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5. New City Pound 

The Director of Permits and Licenses reports as follows: 

"On November 5, 1974 Council approved a proposed new City Pound at a 
preliminary cost estimate of $443,000. This budget figure was based on 
replacing the present old buildings with new facilities to meet present needs. 
The existing buildings would be demolished with the exception of a structure 
built in 1950 containing ten kennels. The total area of the new building would 
be approximately 7,500 sq.ft. and required the purchase of an additional 9,000 
sq.ft. of adjacent City-Owned property at $110,000. 

On March 27, 1975 Council approved the appointment of John Keith-King and 
Associates to prepare a detailed proposal for a new City Pound. Meetings were 
held with the Architect and the Pound representatives and a general program of 
requirements was agreed upon. The Architect documented the program on June 4, 
1975 when he indicated that a facility could be provided within the funds 
available, and was instructed to develop his preliminary sketch scheme. 

On October 20, 1975 the Architect presented his completed design' ifor final 
approval. Drawings and a model of the proposal may be viewed in the City Clerk' 
Office. The floor area of his proposed structure is approximately 12,764 sq.ft. 
substantially above the agreed program. We requested a cost breakdown of the 
building and site development which was received on January 15, 1976. When 
additional costs of the site, consultant fees, etc. are added, the total cost of 
the project is estimated at $761,460 as compared to the budget of $443,000. 

In light of the difference between the Architect's estimate and the budget, 
it was felt that we should investigate the possibility of a less costly 
alternative, if such existed. The Construction and Maintenance Division therefo 
proceeded to carry out a detailed analysis of the project, based on the knowledg 
gained over the previous year. 

The analysis showed that our first program was inadequate, and costs of 
kennel construction are higher than were first anticipated. It is also apparent 
that the plan to reuse any of the existing kennels as originally planned is 
too restrictive in achieving a workable plan and should not be pursued. 

In examining means of decreasing costs it was apparent that substantial 
savings might be achieved if we did not build at the existing location for the 
following reasons: 

a) It is a steeply sloping site and requires substantial circulation 
space in the plan to adapt the function of the Pound to the site. 

b) The difficult site incurs high site development costs for the 
required off-street parking of public and pound vehicles. 

c) The need to phase construction to allow the continued operation of 
the Pound will add substantial costs for difficult excavation 
procedures, extended overhead costs, etc. 

With the help of the Property and Insurance Division other suitably located 
properties were investigated. A City-Owned parcel of land at the corner of 
Raymur and Malkin appears to be ideally sui ed for the Pound operation. 

It is an M-2 District and has good access. It is a level site which agrees with 
the functional requirements of the Pound an(i will allow uninterrupted operation 
of the existing facility during construction. In addition, it is noted that the 
location is further from residential areas than the present Pound, and will 
consequently be subject to fewer complaints with regard of offensive noise. 

The Supervisor of Property and Insuran e has advised that the estimated 

market value of the Raymur /Malkin site is $ 52,500. However, this cost may be 

offset by the sale of the present Pound sit when vacated, at approximately 

$134,300, leaving a net property cost of $1 8,200. 
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Clause #5 continued ; 

j 

The proposed parcel, described as the westerly 125 ft. of Lot 3, Lor 1, 
D.L.'s 181, 196 & 2037 and Lots 6 & 7, Block 117, D.L.'s 181 & 196 comprise a 
total area of approximately 19,500 sq.ft. subject to survey and re-subdlvlsion . 
A plan showing both properties is attached to this report. It is recommended 
that Council set aside this parcel for the Pound. 

In order to determine that the property was of adequate size, the 
Construction and Maintenance Division developed a sketch scheme for the site. 
It is based on the program developed with the Architect, but reduced in area 
from his proposal; however, it still provides for all the basic needs and has 
the agreement of the Pound authorities. 


Following is a revised budget for the project with comparative figures for 
the original proposal approved by Council and the Architect's submission for the 
existing site at 333 East 2nd Avenue. 


Land - 


Previously 
Approved 


Architect's 
Proposal 


$ 110,000 $ 110,000 


Revised 
Estimate 

$ 118,200 
(Net Cost) 


New Buildings (including 

incinerator) 


236,000 


510,560 


368,500 


Site Development, including 
demolition of buildings 
at existing site. 

Consultants' Fees 
Furniture 

Telephone & Communication 


55,000 
23,000 
16,000 


3.000 


73,000 
48,900 
16,000 


3,000 


58,650 
36,300 
16,000 
3.000 


$ 443,000 $ 761,460 $ 600,650 
Additional funds required $157,650 


The Architect would prefer that his design for the existing property be 
pursued, however, he would be willing to develop the new proposal. 

The Director of Finance advises that if the following recommendations are 
approved, funds will be provided in the 1976 Supplementary Capital Budget. 

It is recommended that Council: 

1) Direct the Supervisor of Property & Insurance to proceed with the survey and 
re-subdivision of the parcel of land at the north east corner of Raymur & 
Malkin for a Pound site and transfer the site to the Pound for the sum of 
$252,500, the proceeds from the same of the old site to be applied against 
this sum. 

2) Approve the preliminary budget for the City Pound as revised to $600,650, 
the additional funds in the amount of $157,650 to be provided in the 1976 
Supplementary Capital. 

3) Approve the demolition of the old Pound upon completion of the new facilities 
and place the land on the market." 

The City Manager RECOMMENDS the foregoing report of the Director of Permits 
and Licenses be approved. 
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RECOMMENDATION AND CONSIDERATION 


6. Vancouver Park Board - 1975 Capital Overexpenditures 
and 1976 Capital Budget 

The following report has been received from the Director of Finance. 

"1. 1975 Park Board Capital Overexpenditures 

The City's Internal Auditor and the Park Board Director of Financial 
Services have reviewed the Park Board's capital position as at December 31st, 
1975 and have found the following situation. 

Parks Development Funds underexpended $ 120,954.21 

(available for reallocation) 

Vancouver Aquatic Centre overexpended (21,117.36) 

Community Centre Development overexpended (19,359.45) 

Indoor Pools overexpended (9,891.65) 

Community Ice Rinks overexpended (47,638.90) 

VanDusen Botanical Gardens overexpended (244,838.38) 


Net overexpenditure to be funded $(221,891.53) 

As of December 31st, 1975 the Park Board has other capital funds of 
$1,867,120.39 that are allocated to specific projects and considered 
unavailable to offset the above overexpenditure. The Park Development Funds 
in the above list ($120,954.21) are available to assist in covering the 
overexpenditure. 

The above situation has been reviewed with the Superintendent of the 
Park Board and he agrees with the financial position shown. 

Capital overexpenditures require funding and should have been funded 
as they occurred and at the very least before the end of the year. However, 
the information was not available and the work involved in determining 
exactly the size of the overexpenditures was such that they could not be 
dealt with before the City's books were closed. They must therefore be 
dealt with in 1976 and the necessary funds provided. 

The available Parks Development Funds and overexpenditures of Community 
Centre Development and Indoor Pool Funds as shown above are net figures of 
several projects with both over and underexpenditures in each section. In 
regard to these uncleared balances I would recommend that offsetting 
reallocations be approved in each section to clear the balances for all 
completed projects. 

It is my recommendation that the following sources of funds be used to 
cover the $221,891.53 net overexpenditure then remaining: 

1. Vanier Park 1976 expenditures included in 
the above, to be funded from 1976 capital 

funds. $ 11,000 

2. Refund to Park Board of federal forgiveness 

earned on parks development projects 134,000 

3. Reallocation of Bobol ink/Fraserview 
Community Hall proceeds from fire 

insurance 74,500 

4. First charge against 1976 basic capital 

funds available to the Parks Board 2,400 


TOTAL $221,900 


The above figures need final small corrections and: can be approved on the 
basis that the adjustments will be small and subject to the approval of the 
Director of Finance. 


Cont'd • . . 
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FINANCE MATTERS 

RE COMMENDATION 

1 . Loomis Armored Car Service Contract 

The Director of Finance reports as follows: 

"Discussions have been carried on with the above firm for a 
renewal of the contract for armored car service from the City 
Treasurer's Office, the Centennial Museum, and Court Clerk of 
the Provincial Court to the Bank of Montreal . 

The Company has indicated that its increased costs of operation 
require an increased scale of fees for this service. The 
present rates, shown below, have been in effect since 1968. 


PRESENT RATES 

City Treasurer's Office - $75.00 per month plus 20* 

per standard bag of coins . 


Clerk of the Provincial Court - $57.50 per month. 
Centennial Museum - $3 7.50 per month. 


PROPOSED RATES 

City Treasurer's Office - $82.50 per month plus 20* 

per standard bag of coins. 


Court Clerk of the Provincial Court - $65.00 per month. 


Centennial Museum - $43.00 per month 


The total yearly cost at present is approximately $2,400, 
which will increase to approximately $2,646 per annum at the 
proposed rates, or an overall increase of approximately 10% 
commencing 1 September 1970. The contract is for one year 
but carries on thereafter from month to month, subject to the 
right of either party giving 30 days prior written notice of 
termination . 


A comparison with the estimated City cost of handling the 
transfer of funds indicates that the service should be 
continued . 


RECOMMENDED that approval be given to entering into a contract, 
to the satisfaction of the Corporation Counsel, for armored car 
service, at the rates proposed in this report, and that the 
Mayor and City Clerk be authorized to sign the contract." 

Your Board RECOMMENDS the foregoing recommendation of the 
Director of Finance be adopted. 
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(FINANCE - 10) 


Clause #6 continued ; 

Some of these transfers will require Council to pass varying or 
diverting bylaws because of the Charter requirement regarding changing the 
use of borrowed funds. 

It should be noted that on July 21, 1975 the Vancouver Parks Board 
resolved, under the subject heading VanDusen Botanical Gardens - Need for 
Capital Funds, "that the Board approve a temporary freeze on funds in 
account 57/510-Bobol ink/Fraserview Community Hall replacement in the amount 
of $74,673." 

2. 1975 Winter Capital Project Work 

The Park Board had various Winter Capital Project work underway in 
1975 under the federal program wherein the City could generate forgiveness 
of some of the cost and also receive financing for the capital costs, at less 
than market interest rates. 

The Park Board, through using ineligible staff and also failing to 
require their contractors to keep proper records, caused the City to lose 
approximately $78,500 in federal forgiveness. Parks staff had been previously 
aware of these problems as they also occurred in 1974 and they should have 
been able to avoid the problem in 1975. The loan from the federal government 
that the City was able to obtain was also less than anticipated. 

3. 1976 Capital Budget - Park Board 

On January 13th, 1976 Council approved the 1976 Capital Program on a 
"pay-as-you-go" basis. This included funds for the Park Board as follows: 


Council on December Uth, 1975 when first considering the pay-as-you-go 
1976 Capital Program also requested that each Department and Board be required 
to submit the specific details of how they proposed to spend their allocated 
capital funds, and further, that the Park Board be directed to not commit any 
1976 City capital funds to the VanDusen Botanical Gardens without specific 
Council approval. 

The Vancouver Park Board on February 9th, 1976 considered a report 
from Park Board staff recommending a 1976 capital program in the amount of 
$1,500,000 with the details as follows: 

" Recommended Capital Allocations for 1976 


It is recommended that items within each major category - Park 
Acquisition, Park Development, Community Recreation Facilities 
- be submitted in general sub-categories, as outlined below. 
This breakdown will permit optimal distribution of funds 
throughout the City in conjunction with a number of other 
capital opportunities which will be resolved in 1976 (i.e. 
Mount Pleasant NIP, Downtown East NIP, Cedar Cottage NIP, 
Kitsilano NIP, P.N.E. Rental Allocations, Strathcona 
Rehabilitation Fund, Jericho area land sales, Champlain Heights 
funding. Harbour Park funding). 

Park Acquisition : 

Continuation of on-going acquisition program detailed 

in Tables I and II, with concentration on properties 

available for early development. $250,000 


Parks Acquisition 
Parks Development 
Community Recreation Facilities 


$ 250,000 
$ 750,000 
$ 500,000 


TOTAL 


$1,500,000 


Cont'd . . 
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(FINANCE - 11) 


Park Development : 

- Playfield improvements (e.g. 

- Fieldhouse improvements (e.g 
Adanac, Oppenheimer) 

- Playground development (e.g. 
Memorial West, Carnarvon) 


Sunset, Strathcona) 
. Memorial South, 

Quilchena, George, 


Stanley Park Zoo replacement facilities (e.g. 
Duck Pond extensions. Refreshment Booth 
repl acement) 

Nelson Park (initial development of east half of 
Block 22) 

VanDusen Botanical Display Gardens 

- complete north boundary fencing along 
lane to replace temporary "chicken wire" 
fence erected for Garden Opening in 

1975. $ 4,000 

- equipment storage facility in S.W. 
quadrant adjacent to reservoir - to 
provide a minor storage and servicing 

area for on-site equipment $ 8,000 

- plant propagation area - to provide 

area for growing plant stock on-site $ 4,000 

- connections to provide water source 

to N.W. quadrant $ 5,000 

- pedestrian lighting along link between 
Garden Entrance and $1 million free 

Walk-in- the-Forest feature $15,000 

- continued landscape development of N.W. 
quadrant to complement Wal k- in- the- Forest 
display environs $25,000 

- completion of paving of gravel walks in 
developed areas of Gardens $ 5,000 

- initial landscape development of S.W. 

quadrant adjacent to reservoir area $14,000 

- site furniture and signage $ 5,000 

- plant materials $10,000 

Guelph Park (continue development: tennis 
courts, playground) 

Point Grey Road properties (initial development 
of Block 1, Lot A-13, and Block 4, Lots 22-25). 

Sunset Beach and English Bay pedestrian/ cycl e 
system improvements 

Minor new park development works (e.g. Stanley 
Park Seawall, Vanier Park, tennis courts - 
New Brighton, Langara) 

Unallocated 


Total 


Community Recreation Facilities : 


Percy Norman Indoor Pool improvements (renovations 
and improvements to changing rooms and improvements 
to pool lighting and accoustics in the 18 year old 
structure) . 

Sunset Community Centre - improvements to 26 year 
old facility to include washroom and change room 
renovations, lower level accoustic treatment, arts 
and crafts space improvements. 


$ 75,000 
$ 80.000 
$ 40,000 

$200,000 
$ 75,000 


$ 95,000 
$ 25,000 
$ 20,000 
$ 65,000 

$ 45,000 
$ 30,000 

$750,000 


$175,000 


$100,000 
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- Kitsilano Community Centre - overall improvements 
to community centre in conjunction with capital 

funds, to be allocated from Kitsilano N.I. P. program $ 70,000 

- Mount Pleasant Community Centre (development 
unexcavated area left incomplete at time of 
community centre construction, for purposes of 
exercise/craft activities) $ 30,000 

- Minor facility improvements (e.g. Camp Capilano, 
Tempi eton Pool equipment, lighting and heating 
improvements in board facilities) $ 75,000 

- Unallocated $ 50,000 

Total : $500,000' 


Two or three of these items have already either been approved by Council 
or are in the process of being reported to Council for approval prior to 
Council dealing with the Parks Board 1976 Capital Budget as a whole. 

The amount of the overexpenditure ($2,400) remaining to be covered 
under section 1 of this report should be a first charge against the $1,500,000 
available to the Parks Board for 1976 and it is recommended that the Park 
Board advise the Director of Finance as to which item should be modified by 
this amount. Subject to this recommendation. Council should consider the 
Parks Board submitted capital program for approval or otherwise. 

Recommendations 

1. That the individual project over and underexpenditures and the remaining 
$221,891.53 net overexpenditure dealt with in section 1 be covered on the 
basis recommended in section 1 and the necessary reallocations of capital 
and other funds be approved. 

2. That the Park Board be instructed to advise the Director of Finance as 
to which 1976 capital budget item should be reduced by approximately 
$2,400 in order to provide for the balance of the overexpendi tures . 

3. That the Director of Finance and the Director of Legal Services prepare 
any necessary varying or diverting bylaws for Council action. 

Consideration 

That Council consider the requested Park Board capital budget recognizing 
that the total is within the amount approved by Council in January, 1976, and 
determine whether or not they approve of the foregoing specific items." 


The City Manager RECOMMENDS the recommendations of the Director of 
Finance and submits the Parks Board requested 1976 Basic Capital Program for 
Council CONSIDERATION. 


FOR COUNCIL ACTION SEE PAGE(S) .Z(^J..5„/?^' ^ 
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PERSONNEL MATTERS 

CONSIDERATION 

1. Request for Leave of Absence 
Mr. J. B. Winsor 

The Director of Planning reports as follows: 

"John Winsor, Senior Planner with responsibility for the Downtown 
area, is a competitive sailor who has represented Canada in world 
and international championships. 

He is a member of Canada's National Sailing Team currently 
competing in the International 470 Class. 

His goal for 1976 is to compete in the Olympic Trials and, if 
selected by the Trial Jury, to sail in the 1976 Olympic Games. 

Because Mr. Winsor has used his 1976 vacation entitlement to compete 
in training regattas, he will require 3 weeks leave of absence to 
attend the Olympic Trials, (1 week for preparation. May 31 - 
June 4, and 2 weeks for the Trials, June 7th - 18th). 

I consider that the City should encourage employees who aspire to 
Olympic competition, and that, in view of the considerable individual 
financial costs involved, Mr. Winsor should be granted 2 weeks of 
leave of absence with pay to cover the period of the Olympic Trials. 
I have granted Mr. Winsor leave of absence without pay for the 
week of preparations prior to the Trials. 

In considering this request. Council should be aware that if Mr. 
Winsor is selected to compete in the Olympic Games, a further 
15 days leave with pay may be requested. 

It is therefore recommended that Mr. J. B. Winsor be granted 10 
days leave of absence with pay to attend the Olympic sailing trials 
June 7 - June 18, 1976. 

The City Clerk advises that on previous occasions employees have been 
granted leave of absence with pay as follows: 


October, 1970 - 


January 1971 


June 1972 


July 1972 


World Handball Championship in Dublin, 
Eire. Leave with -pray 'for seven working 
shifts for Fireman R. Wilson 

Olympics and Pan-American Games 
Two weeks leave with pay for 
Mr. Neil Ellett. 

1972 Olympic Games - Munich, Germany 
Leave with pay - August 15th to 
September 12 for Lieutenant B. Lowes 

World Cup trials 

Leave with pay - August 23 - September 8, 
for Mr. Neil Ellett 


- Approved 


- Approved 


- Approved 


- Approved'" 


The City Manager submits the foregoing report of the Director of 
Planning for the CONSIDERATION of Council. 
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2. Request for attendance of Dr. H.L. Bryson 
at Canadian Symposium on Pets and Societies 

The Director of Permits and Licenses reports as follows : 

"The Canadian Veterinary Medical Association and 
the Canadian Federation of Hiunane Societies are 
jointly sponsoring a Canadian Symposium on Pets 
and Society. The conference will be held in 
Toronto on June 23, 24 and 25, 1976. 

Subjects on animal control and the effect of pets 
in large urban cities will be discussed, e.g. 

the problems of pets running at large, the 

increasing number of pet population, the irresponsible 
pet ownership and the cost to the Society of damages 
created by "fouled" parks and side walks will be 
discussed, along with other subjects related to the 
administration of animal control in an urban society. 

I have been invited by the sponsors of this Symposivim 
to attend this conference and I suggest that attendance 
will be of benefit to the Department. 

If Council approves attendance at the conference, four 
days absence with pay would be required. In addition, 
the cost of air fare, registration, accommodation and other 
expenses would require approximately $600.00 

This conference is in addition to those presently 
scheduled this year and, therefore, no funds have been 
provided in our 1976 Budget. If approved, funds must 
be obtained from Contingency Reserve. The Comptroller 
of Accounts states that funds are available in this 
account. 

It is therefore requested that the Director of the 
Permits and Licenses Department, Dr. H. L. Bryson, 
be granted permission to attend the Canadian Symposium 
on Pets and Society to be held in Toronto on June 23, 
24 and 25, 1976, at an estimated cost of $600.00, such 
funds to be provided from the Contingency Reserve." 

The City Manager submits the foregoing report of the Director of 
Permits and Licenses for the CONSIDERATION of City Council. 


RECOWWETTOATION 

3. Revisions to Regulations - 
Workers' Compensation Board 


The City Engineer reports as follows :- 

"The VJbrkers' Ccttpensation Board recently distributed an extensive set of 
proposed revisions to their Industrial Ifealth and Safety Regulations. Sane 
of these prc^xDsals have major cost duplications for the City and other 
municipalities. The Engineering Department has pr^>ared and sutmitted a 
brief relating to the inpact of these changes on its operations. Our brief 
notes that many of the proposed regulations are inappropriate in the context 
of a multi function civic c^jeration, and that as a result our operating 
costs are ej^jected to rise in the order of $500,000 annually. This is a 
little less than double the amount the Workers' Ccttpensation Board pays out 
annually to our staff for work related illness and injury. 
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Clause #3 (Cont'd) 

If the proposed regulations would achieve a meaningful rediaction in the 
amount and severity of occupational injury in our operation, we would si^jport 
them enthusiastically. However, it is our qpinion they will not. We have 
reviewed two years of detailed accident history to assess v^ether these will 
have a significant beneficial effect; based on this review, we estimate that 
1-2 accidents per year might be eliminated. This does not seem cost 
effective, particularly in view of our present austerity program. 

A copy of our brief is on file in the City Engineer's office; we will be 
si^jporting it at the public hearings on the regulation changes. In view of 
the high costs associated with these changes, it seems ^prc^riate to us 
that CJouncil consider ocranunicating directly wilhthe Vtorkers' Cotpensation 
Board to express concern over the proposals. 

The City Engineer REOOWMENDS that City Council adopt a resolution requesting 
the Workers' Corpensation Board to reconsider those regulation dhanges noted 
in the Engineering Department's brief to the Board." 

The City Manager RECOMMENDS that the above report of the City Engineer be 
^sproved. 


FOR COUNCIL ACTION SEE PAGE(S) ....^^ 
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PROPERTY MATTERS 

RECOMMENDAT IONS 

1. Right-of-Way Agreement over Portion 
of Parcel I, Block 279, D.L. 526, & 
Lot 13, False Creek, Plan 16003 


The Supervisor of Property and Insvirance reports as follows:- 

"The above-mentioned property is a parking lot used jointly "by tenants 
of the Heather Street Marina and "by Johnston Terminals Ltd. for employee 
parking. Walkem Machinery & Equipment Ltd. occupy property to the East 
of the parking lot and one of their functions on this site is to rebuild 
heavy equipment used in the logging industry. Some of this equipment 
is oversize and after rebuilding has been moved under its ovm power 
throxi^ City land formerly leased to Johnston Terminals Ltd. and 
loaded onto barges at Johnston Terminals Barge ramp. This route is no 
longer available as the land is now xander development for housing. 

Walkem Machinery & Equipment Ltd. have now received pemission from 
B.C. Hydro to move this equipment over the CP. Rail RigJit-of-Way, 
operated by B.C. Hydro and the Johnston Terminals Ltd. spur track to 
the barge loading ramp on the creek. 

Walkem Machinery & Equipment Ltd. have requested an easement throti^ 
the Heather Marina Parking lot to enable them to get to the Railway 
Ri^t-of-Way. Walkem Machinery & Equipment Ltd. have agreed to the 
following teims and conditions; 

1. The term of the ri^t-of-way to run conciirrently with the license 
to occupy granted to Johnston Terminals Ltd. , that is until 
November 30th, 1978, and month-to-month thereafter. 

2. Provide gates in the chain link fence, at their expense, to the 
satisfaction of the Supervisor of Property and Insurance. 

3. The right-of-way through the parking lot to be l6' wide. 

k» The City to be notified UB hoircs prior to use of the ri^t-of-way 
and restricted to use 12 times per year. 

5. To indemnify and save harmless the City from all damages or costs 
caused by their use of the easement. 

6. To pay rent of $12.00 per annum for the ri^t-of-way and the sm. 
of $75.00 for the cost of preparing the ri^t-of-way agreement. 


The Supervisor of Property and Insurance RECOMMENDS 

That the City enter into an agreement with Walkem Machinery and 
Equipment Ltd., on the foregoing basis; the agreement to be 
drawn to the satisfaction of the Director of Legal Services." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Property and Insurance be approved. 
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2. Rental Review - Lease to Sauder 
Industries Limited - S/S False 
Creek, West of Main Street 

The Acting Supervisor of Property and Insurance reports as follows: 

"The Lots kk to h9 and A, D.L. 2037 snd 206k, situated S/S False 
Creek, west of Main Street, are omder a long term lease agreement 
to Sauder Industries Limited, which agreement terminates In December, 
1988. The lease agreement covers five separate parcels with rental 
reviews occ\irrlng at various periods during the term. Parcels k 
and 5 are subject to review on February 1st, 1976 and Sauder Industries 
Limited have now confirmed their acceptance of the followizig Increases 
as recommended by the Acting Supervisor of Property and Insurance; 

(1) Parcel U comprising 16,7U0 square feet to be increased from 
$860.00 per annum to $6,696.00 per annum. 

(2) Parcel 5 comprising U$»335 square feet of land plus 1+6»165 
squazre feet of water to be increased from $2,025*00 per annum 
to $27,367.00 per annum. 

Althou^ the Increases are substantial, they only reflect the Increase 
in property values over the past 5 years and the market values used for 
calculations are in line with adjacent City leases. The above amoxints 
do not Include taxes which are billed separately by the Tax Department. 
The increases are considered to be fair and reasonable for the properties 
involved. 

RECOMMENDED that the rental of Parcel k he increased to $6,696.00 
per annum and Parcel 5 he Increased to $27 » 367* 00 per annum. Both 
rentals to be effective as of February 1st, 1976 for the ensuing 5 
year term." 

The City Manager BECOMHENDS that the foregoing recommendation of the Acting 
Snperrisor df Property and Isauxance be approved. 


3. Establishment for Road Purposes - 
East 7' of Lots 1 & 2, etc. - S/W 
Corner of 22nd Avenue and Victoria 

The Supervisor of Property & Insurance reports as follows: 

"Lots 1 & 2 of Lots 9 to 13, Block 16, D.L. 352, Plan 1344, 
situated S.W. Corner of 22nd Avenue and Victoria Drive were 
purchased in November 1974, under the Cedar Cottage Neigh- 
bourhood Improvement Program and it is anticipated these 
lots will be ready for marketing at an early date. 

The East 7 feet of each 16t are within an established 
building line for the future widening of Victoria Drive 
and it would be appropriate to formally establish these 
strips prior to the sale of the lots. It is therefore 
Recommended that: 

the east 7 feet of Lots 1 & 2 of Lots 9 to 13, Block 16, 
D.L. 352, Plan 1344, be established for road purposes 
and that the Formal Resolution establishing the same and 
submitted concurrently with this report be passed by 
Council . " 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Property & Insurance be approved. 
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Sale Date Extension Request - 
Villa Cathay Care Home Society 
Location: South side of Union 
between Campbell and Raymur Avenues 

he Acting Supervisor of Property & Insurance reports as follows :- 

•*0n October 22nd, 197U» City Council approved the sale of the easterly portion 
of Blocks 97 and 98, D.L. 181, to the Villa Cathay Care Home Society, 
subject to conditions previously approved in principal and subject to the 
resubdivision of the property to create the site. The date of sale was 
to be the date of issuance of the development permit or 120 days from the 
date of Council's approval, being February 20th, 1975» 

The resubdivision of the site was considerably delayed as it was necessary 
for the City to acquire title to a portion of roadway by formally expropriating 
and obtaining a vesting order. Hence, the subdivision plan was not registered 
until mid-November, 1975* 

Since the site had not been created by February 20th, 1975 t the sale date 
could not be met. For this reason, stnd because the Provincial Department 
of Housing could not make a financial commitment untD. the new fiscal year, 
the Society requested an extension to March 31 st, 1976, and this was 
approved by Council on December 9» 1975* 

By letter dated April 7, 1976, the Society have re<iiested a further extension 
of the sale date from March 31st, 1976 for two months, to May 3''8t, 1976, 
Central Mortgage and Housing Corporation have indicated to the Villa Cathay 
Care Home Society, their willingness to give sympathetic consideration to 
a request for 100^ mortgage loan to enable the Society to proceed with 
construction of a combined personal and intermediate care home. The 
Society feel that if this extension request is granted, it will allow them 
time to complete their fixiancial arrangements. 

Sale was approved for $225*000,00 cash and a down payment of $12,000,00 was 
paid in October, 1971+. The balance of $213,000,00 was due March 31 st, 1976 and 
interest will accrue from that date at the rate of 10^. If the sale date 
is extended for a further two months to May 31st, 1976, it will result in 
a savings to the Society of two months interest plus reduced taxes, 

HECOMMEINDED that the date of sale of Block 125, D,L, l8l and 2037, 
Plan 16060 to the Villa Cathay Care Home Society be extended from March 31st, 1976 
to May 31st, 1976, 

Hi* City Manager liECOMMENDS that the foregoing recommendation of the Acting Supervisor 
Property and Insurance be approved 


FOR COUNCIL ACTION SEE PAG£(S) ia5„:21 
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TO: VANCOUVER CITY COUNCIL APRIL 23, 1976 

SUBJECT: DOWNTOWN TRANSPORTATION PLAN: SMITHE- NELSON COUPLET 
CLASSIFICATION: RECOMMENDATION 

The City Engineer reports as follows: 

"The Smithe-Nelson couplet was a major and integral part of the traffic 
proposals developed in the course of the 1974/75 Downtown Study and recommended 
in the Planning Department's September, 1974 'Report for Discussion' on Downtown 
Vancouver planning concepts. The couplet proposal was reviewed by the Planning 
and Development Committee in the spring of 1975 as part of the Downtown Zoning 
policies, and on April 22, 1975, Council adopted 'in principle' the idea of a 
new traffic route through the B.C. Hydro Carrall Yards (subsequently termed the 
South Bypass) linking the Quebec Connector to the Smithe-Nelson couplet. 

The Planning and Development Committee reviewed the Engineering 
Department's Downtown Transportation Plan reports of May 22 and June 10, 1975 
which dealt with the details and costs of the Smithe-Nelson proposal as well as 
a number of other downtown street improvements. The staged implementation program 
for these improvements was considered by Council on July 8 and again on July 29, 
1975, at which time Council considered the joint report of the City Engineer, 
Director of Planning and Director of Social Planning on the Downtown Transporta- 
tion Plan and resolved 'that the Smithe-Nelson couplet be further considered after 
public discussion on the Downtown Official Development Plan in September'. 

Following the public hearing of September 25, 1975, Council reconvened 
on September 30, 1975 and, among other things, passed a motion 'that the Downtown 
Guidelines (i) Planning Policies and (ii) Design Guidelines be approved' . The 
Smithe-Nelson couplet is shown on the Traffic and Pedestrian Streets map contained 
in the approved Planning Policies (see attached appendix 'A'& 'B'). 

The southern segment of the ring system is comprised of the South 
Bypass and the Smithe-Nelson couplet. The purpose of the ring system is to 
divert traffic to the perimeter of the downtown core and provide good access to 
the high density office areas in the north-west corner of the core. The South 
Bypass would connect the Quebec connector on new right-of-way immediately, 
adjacent to the Georgia Viaduct to Taylor Street, Smithe Street. To reduce traffic 
on Pender Street and to effect the closure of the Pender /Keefer Diversion, a 
connection will be made to Pender Street west of Carrall. Without the South 
Bypass, the severe traffic congestion in this area would preclude traffic reductions 
in the Chinatown area. 

The Smithe-Nelson couplet replaces part of the capacity lost with the 
elimination of traffic on Robson Street at Howe Street. Also, as part of the 
ring concept, it provides the perimeter link from the South Bypass to the north/ 
south element on the west perimeter of the downtown core. The couplet can be 
justified in isolation from the rest of the ring system as a circulation system 
simply replacing capacity lost on Robson Street. This couplet can be implemented 
as far west as Thurlow Street without major street changes. 

The B.C. Transit Authority and Engineering staff believe the couplet 
can be incorporated effectively into transit plans for the West End. However, 
discussions have not been held with the Transit authorities since September, 
1975 and a separate report is being prepared on this matter for Council. This 
Couplet (Smithe westbound. Nelson eastbound) would permit the further de-emphasis 
of traffic on Robson Street east of Howe Street. 

Since the closure of Robson Street at the end of May, 1975, the 
Engineering Department has been monitoring the changed traffic patterns. The 
volume of traffic on Robson Street west of Hornby Street is approximately 25% 
of what it was before closure at the Provincial complex.. Because of the closure 
of Robson Street, westbound peak hour volumes on Nelson Street west of Burrard 
Street are 66% higher than before the closure. On an annual basis, approximately 
250,000 more vehicles are going into the West End on Nelson Street. This can be 
reduced by the Smithe-Nelson couplet because Nelson Street east of Thurlow Street 
would become one-way eastbound. 
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Board of Acininistration, August 28, 1970 (FINANCE - 2) 

CONSIDERATION 

2 . Grant; Aqua- Jets Swim Club 

The Aqua-Jets Swim Club has filed an application for a 
civic grant in the amount of $6,500. The reason for this request is 
to start a Club for boys aged 8-14 years from under-privileged and 
welfare homes for a specialized type of training in swimming with a 
view to starting a chain of swimmers for the Olympic Team. It is 
intended to rent the CYC pool on Richards Street because it is the 
cheapest and is of competition size. The expenses for this under- 
taking are as follows: 

Salaries $ 3,600 

Pool rental, uniforms, club 
swimsuits, stationery, 

travelling expenses 2 , 900 

Total: $ 6,500 

Further details are set out in a communication dated July 
31, 1970, from Mr. R. A. East, President, and the application for the 
grant, copies of which are circulated. 

Your Board notes that Council has dealt with a somewhat 
similar request in the past as follows: 

October 1969 - Canadian Dolphin Swim Club - ^ approved provided 

$4,500 requested towards rental Park Board gives 
Percy Norman and Crystal Pools. equal amount. 

$1,923 has been paid 
by the City. 

Your Board submits the foregoing for the consideration of 

Council . 


****** 


FOR ADO/iiOi* M ?A52(S), ,<^l 
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The volume on Thurlow Street between Smithe-Haro and Nelson Streets 
will increase by 800 to 1000 vehicles in the pm pk hr as they switch from the 
existing Smithe E/B route to the Nelson E/B route. 

The volume on Nelson between Thurlow and Burrard Streets will increase 
by approximately 1/3 from 900 in the pm pk hr to 1200. 

Access into the West End via Nelson Street will no longer be direct 
because of E/B only routing of Nelson from Thurlow east. Nelson W/B at Thurlow 
Street would now only be served by a right-turn movement from Thurlow Street. 
For West End destined traffic now using Nelson W/B, the alternatives are: 

(i) use another route altogether i.e. Davie or Pacific or Beach or 
Robson (from Hornby west); 

(ii) use Nelson via Thurlow and the Smithe-Haro diversion. 

Because the westbound termination of the couplet at Thurlow and Haro 
could result in additional traffic using Haro (West End local residential street) 
west of Thurlow, the intersection operation (signal timing, phases, lane desig- 
nations) will be arranged to minimize this possible flow. Following implementation, 
the traffic pattern would be monitored and appropriate adjustments made to eliminate 
any problems. 

Although there will be a certain disbenefit to West Enders desiring 
access into the West End via Nelson Street, there will be a benefit gained 
because the circuitous routing will discourage non-West End traffic from 
entering the West End at all using Nelson westbound. 

The major impact on the West End will be the reduction of traffic on 
Nelson Street west of Thurlow Street to volumes below the amount even before the 
Robson Street closure. 

ROBSON STREET: BURRARD TO BUTE 

In the Downtown Guidelines, it was recommended that Robson Street 
between Burrard and Bute Streets be reviewed to determine its function, i.e. 
whether it is to be a 'pedestrian mall', 'pedestrian/transit mall' or some 
other appropriate facility to maintain, encourage and enhance the special 
pedestrian orientation of Robson Street. The role of Robson Street in this 
area is presently under review with a joint report from Planning and Engineering 
on the subject to be submitted to Council. The alterations to Smithe/Nelson as 
described in this report can stand independently and will not be affected by any 
change in the future role of Robson Street. 

SMITHE-NELSON COUPLET DETAILS 

1. Street changes : Implementation of the couplet involves the following changes 
illustrated in Appendix A: 

a) Smithe Street: i) reverse direction (now E/B) from Hamilton to 

Burrard; 

ii) change Smithe-Haro Diversion from one-way E/B 
to two-way; 

iii) install a signal at Thurlow/Smithe-Haro. 

b) Nelson Street: i) change from two-way to one-way E/B from Thurlow 

to Mainland; 


ii) reconstruct part of the block between Thurlow 

and Burrard leaving all existing trees as illus- 
trated in Appendix C; no road widening adjacent 
the trees; 

Continued on Page 3, . 
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iii) rebuild between Homer and Mainland to provide 
curb and gutter and an improved surface; 

iv) install a traffic signal at Homer/Nelson inter- 
section. 

c) Robson Street: implement a two-way flow on Robson Street from 

Granville to Cambie to accommodate the existing 
E/B bus route now on Smithe. 

d) Mainland Street: rebuild between Nelson and Smithe. 

No changes are to be made to Nelson west of Thurlow nor to Bute from 
Robson to Nelson as part of this interim Smithe/Nelson couplet. However, 
under a separate program, long overdue improvements to West End streets 
east of Denman are to commence shortly. 

TRANSIT 

The rerouting of the existing bus service on E/B Smithe Street to 
eastbound on Robson Street has been discussed in some detail with the B. C. 
Transit Authority. 

In the Transit Authority's transit plans presented to City Council 
last fall, a bus or rail transit service was proposed for Nelson Street. No 
firm conclusions were reached on this proposal. The current status of transit 
planning is under review by the Provincial Government in any case. 

FINANCING & TIMING 

The $210,000 expenditure required to implement the Smithe-Nelson 
couplet has been provided in the 1976 streets basic capital funds with con- 
struction to take place this year. 

The $400,000 required to construct the link between the Quebec 
Connector and Taylor Street and make necessary improvements to Taylor Street 
has been provided in the 1976 streets basic capital funds with construction 
tentatively scheduled to commence this fall. Negotiations and discussions 
are proceeding with B.C. Hydro, CP. Rail and Marathon Realty. 

The City Engineer RECOMMENDS implementation of the Smithe/Nelson 
couplet as described in the foregoing report." 

The City Manager RECOMMENDS that the above report of the City 
Engineer be approved. 

FOR COUNCIL ACTION SEE PAGE(S) .f^JL- 
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MANAGER'S REPORT 


April 26, 1976 


TO: Vancouver City Council 
SUBJECT: ENCLOSURE OF STILL CREEK 
CLASSIFICATION: INFORMATION 


Hie City Engineer n^xDrts as follows :- 
" INTRCPUCTION : 

The GVRD Vfeter and Waste Gatitdttee recently considered an application f rem 
Exeter Properties to enclose a section of Still Creek to provide working 
space for trucks in a warehouse development they intend to birLld. This 
matter was debated at seme length by the Regional Ccmrittee and the enclosure 
was approved by the Caimittee; their report will be going to the full Board 
for consideration. During the discussion, a strong position against the 
enclosure was taken by Mayors Constable and McKitka, v*io maintain that 
Vancouver should be keeping all water coxarses open and that a step such as 
this should not be taken exc^t by specific resolution of City Council. 
This report was prepared at the direction of Mderman Bc^^rs and the 
Mayor's office to inform Council about this situation. 


Uie question of enclosure of Still Creek has been considered on several 
previous occasions. The majority of Still Creek at this time is enclosed 
and on previous requests for closure, the City has felt that the advantages 
of enclosure in the industrial zoned and developed areas v^sre greater than 
any loss of aesthetic value. We have, however, been considering the question 
of pollution loading in Still Creek. Extensive survey work carried out 
in the past few years, jointly between the City and GVRD, has shown that 
ooliform counts are reduced in the open, sections of the Creek by natural 
aeration. 

As a result of this work, we have been considering jointly with the GVRD and 
Bumaty, at the staff level, a policy r^xDrt on Stdll Creek, for sutmission 
both to Bumaby and Vancouver Councils. While enclosure from the City's 
point of view is acceptable, we did envisage that as good neighbours to 
Bumaby, Council might look favourably on a policy of non-enclosure of the 
remaining open sections of the Creek, because of their beneficial iitpact on 
oolifom count:s. This report, including a recommendation that open sections 
of Still Creek in Vancouver be retained for pollution reascais is in the final 
stages of preparation. 


APPLICflTICN FRCM EXETER PROPERTIES : 

"Uie attached plan shews the location of the Exeter Properties under con- 
sideratJ-on. Exeter Properties had discussions with the GVRD and were told 
that on. the basis of past practJ.ce, ^proval for enclosure could be 
anticipated. The application was forwarded to the City for approval at about 
the tiioe we were reaching our final conclusions on enclosure of Still Creek. 
The ^/RD was, therefore, advised that total enclosure vrould not be ajproved 
by the City, pending Council oonsideratJ.on of the proposed new policy. 
Exeter Properties informed us that they were under a very tight time limita- 
tion for the completion of their facility and requested us to consider 
alternative proposals. Since our only concem about the enclosvire of 
Still Creek is from a pollution viewpoint, rather than an aesthetic viewpoint, 
we saw no reason to withhold approval for a partial enclosure of the Creek, 
using an c^jen deck surface which vould permit vehicles to manoeuvre to 
service the pressed warehouse vrtiile retaining natxiral aeration. It is 
this proposal, vdiich we felt to be reasonable during this transition period, 
vMch was considered by the Water and Vfeste Committee. 


KCSTORY: 
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"SCEIJIC" OONSIDERATICMS; 

The last request for enclosure, prior to Exeter Properties application, 
was discussed vdth Planning Department staff (in 1975) . At that time, 
the Planning Department agreed that there was no reason to oppose the 
application. The remaining sections of Still Creek are in industrial " 
zoned and developed areas; the Creek is basically an open ditch, with 
limited access, vMch does not provide a real cpportunil^ in our view 
for environmental iitprovenent. " 

The City Manager sutmits this report to Council for INFOKVIATION. 


FOR COUNCIL ACTION SEE PAGE(S)...Z^.2 


PART REPORT TO COUNCIL 


STANDING COMIITTEE OF COUNCIL 
ON 

HOUSING AND ENVIRONMENT 


April 8, 1976 

A meeting of the Housing and Environment Committee was held 
on Thursday, April 8, 1976, at 1:30 p.m. in the No. 1 Committee 
Room, Third Floor, City Hall. 

PRESENT: Alderman Harcourt, Chairman 

Alderman Bird 
Alderman Rankin 

ABSENT: Alderman Boyce 

Alderman Cowie 

CLERK: J. Thomas 

The Minutes of the meeting of March 25, 1976, were adopted. 

RECOMMENDATIONS : 

1. Demolition of Buildings: Downtown Eastside 

Mr. Bruce Eriksen, President, Downtown Eastside Residents' 
Association, addressed the Committee in support of his communication 
dated March 10, 1976, requesting nine vacant buildings in the downtown 
core area be declared unsafe and the Committee recommend to Council 
that they be demolished. 


The premises referred to by D.E.R.A. were; 


420 East Hastings 
420 East Cordova 
522 Richards 
445 Gore (East Hotel) 
24 Water 


172 East Cordova 
30^ East Hastings 
53 West Hastings 
207 Union 


Mr. Eriksen made particular reference to the East Hotel, 445 Gore 
Avenue, and advised the owners appeared before Council over a year 
ago claiming the building was unfit for habitation and later all the 
tenants were evicted. However, the building had not yet been 
demolished. 


It was. 


RECOMMENDED 


THAT the Medical Health Officer, Fire Chief, and Director 
of Permits and Licenses investigate and report back to 
the Committee on the condition of the following premises: 

420 East Hastings 172 East Cordova 

420 East Cordova 30% East Hastings 

522 Richards 53 West Hastings 

445 Gore (East Hotel) 207 Union 
24 Water 


2. Management of Downtown Eastside Hostels 

On January 6, 1976, when considering a recommendation of the 
Committee City Council resolved in partt 

"That B.C. Housing Management Commission be requested to 
assume management function and responsibilitlei fof 
certain City-owned downtown hostels and that approval 
In principle be given to the establishment of a Hostel 
Management Advisory Group." 


Cont'd . . . 
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Clause 2 Cont'd 

The Committee had 
dated April 7, 1976, s 
Planning dated April 6 
Insurance dated April 
the Acting Supervisor 
with the establishment 
the Director of Social 
consideration of the C 


for consideration a City Manager's report 
ubmitting reports of the Director of Social 
, 1976, and Acting Supervisor of Property and 
7, 1976, (circulated). The City Manager noted 
of Property and Insurance was not in agreement 
of a Hostels Advisory Committee as proposed by 
Planning and submitted the reports for the 
ommittee . 


The Director of Social Planning, in his report, referred to the 
downtown eastside hostels operated by non-profit societies and 
submitted because of Skid Road's unique social and physical environ- 
ment, hostel accommodation could not be dealt with separately from the 
social and health services required by most hostel residents, and 
therefore, management should be not only experienced, but supportive, 
sensitive, and aware of the personal needs of residents. 

Each hostel should have a representative tenants group to speak 
for tenants' rights and advise in the selection of staff, as was 
presently being done by the tenants' associations at Oppenheimer Lodge, 
Central and Oliver, and the Gastown Residents, Stanley and New Fountain 
Hotels . 

In addition, there was a need for a Hostels Advisory Committee 
for all hostels and hostel-related projects in the downtown eastside 
including hostels under both non-profit societies and government 
auspices. The Director of Social Planning reported that his depart- 
ment, C.M.H.C., Area Manager of the Downtown Eastside, D.E.R.A. , 
Downtown Community Resources Board, had agreed to a Committee with the 
following membership: 

C. M.H.C 1 representative 

D. E.R.A 2 representatives 

Community Resources Board 2 representatives 

Health Department 1 representative 

Police Department 1 representative 

Vancouver Resources Board 1 representative 

Property and Insurance Department ... 1 representative 

Social Planning Department 1 representative 

It was suggested the Hostels Advisory Committee be chaired by a 
local resident and that managers and tenants associations' represent- 
atives from the following hostels be asked to participate in its 
meetings : 


Non-Profit Hostels 
Anchor 

Central & Oliver 

Gastown Residents Association 

Victory Hotel 
Multi-Use Centre 


Government Hostels 

Oppenheimer Lodge 
Antoinette Lodge 
Continental Hotel 
Cordova Lodge 


The Hostels Advisory Committee would not involve itself in the daily 
management of the hostels. However, it would deal with issues and 
concerns common to all hostels, such as: 


a) social services; 

b) health services; 

c) police problems related to hostel residents, e.g, 

bootlegging, pimping; 

d) eviction appeals; 

e) need for new services, e.g. post hospital care; 

f) advise on management selection. 


muggings , 


Cont ' d . . . 
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The Director of Social Planning stated approval of the hostel 

sponsors, namely, the City of Vancouver and C.M.H.C., would be 

necessary in order for the Hostels Advisory Committee to function in 
the anticipated role. 

Referring to Cordova Lodge the Director of Social Planning 
reported as follows : 

(lordova House is due to be completed shortly. Its management 
ind operation has been the topic of numerous meetings and reports 

involving City and Provincial staff, the City's Housing Committee, 
owntown Eastside residents and staff, and others. Since financial 
involvement from the Alcohol and Drug Commission and the Vancouver 
Resources Board are now in question, it is appropriate to propose 
an alternative management program. Social Planning has discussed 
management of Cordova House with representatives of CMHC, DERA, 
tDHS, DCRB and BCHMC. Recommendations resulting from these meetings 
^re as follows : 

(1) Cordova be open to men and women; 

(2) rehabilitation in most cases is an unrealistic objective. 

For this reason no official length of stay be 
j determined for residents; 

(3) 11 staff are necessary to manage Cordova, 1 Manager, 
1 Assistant Manager, 9 desk and maintenance staff. 

Staffing is on 24 hours a day, 7 days a week basis. This daily 
staff complement provides: 3 staff 8 a.m. to 4 p.m.; 3 staff 
4 p.m. to midnight; 2 staff 12 midnight to 8 a.m. 

(4) Community agencies be enco jraged to make avaiiabil:e e^tistiag staff 
to Cordova, as needed. DiiJcussions ha-ve been held wit" 

the DCHS and the DCRB as tD this possibility. The 
Alcohol and Drug Counselliag Service will also be 
requested to provide staff to Cordova on a regular basis. 

Because of the inmiediacy of Cordova's openiig, the special characteristics of its 
residents and the fact that the Hostels Advisory Committee is not yet established, 
it is proposed that the Director of Social Planning and the Supervisor of Property 
and Insurance cooperate in the selection of Cordova's Manager and staff. 

The Director of Social Planning feels that since the Province has not yet agreed to 
undertake management of Dewntown Eastside Hostels, through its agent the B.C. Housing 
Management Commission, that City Coxmcil should approve the management of Cordova 
House and Antoinette Lodge by the Property and Insurance Division of the Finance 
Department. The Director of Finance advise;5 that interim funding is required from 
the City pending submission by the City of i management budget to and approval 
thereof by the B.C. Housing Management Commission. Management and administration 
costs of Oppenheimer Lodge are fully paid by the Federal/Provincial partnership. 
However, since Cordova House is intended for hard-to-house residents, more staffing 
is required and the Province has raised questions about them assuming full costs 
for these extra staff. 

The Director of Finance also advises that if the Federal/Provincial partnership 
assumes full management costs for Cordova House that the City can advance funds 
on a fully recoverable basis. However, if the City must share some of the operating 
expenses funds would be provided, following Council approval, from the 1976 Revenue 
Budget, Contingency Reserve." 

The Acting Supervisor of Property and Insurance in a Manager's 
Report dated April 7, 1976, questioned the desirability of the Hostels 
Advisory Committee and its terms of reference as suggested by the 
Director of Social Planning. 


Cont'd . . . 
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The report submitted the following comments: 

" 1. The proposed Advisory Committee, with the terms of 

reference as suggested, carries the implication that 
current management is at least potentially oppressive 
and is incapable of understanding and responding to 
the needs and circumstances of the residents. It also 
assumes that the residents are unable to manage their 
own affairs or able to speak for themselves. It is 
our considered opinion that such is not the case. The 
recent delegation to Council from Oppenheimer Lodge 
stated the same opinion. 

2 . We have spent a great deal of time working with 
similar groups during the past 3 to 4 years and find 
them unwieldy, time consuming, indecisive and largely 
ineffective . 

3. The department or agency responsible for management, 
must have the authority to carry out this responsibility 
whether it be Property and Insurance or the B.C. Housing 
Management Commission. 

4 . The arrangements which evolved in the development of 
Oppenheimer Lodge and Antoinette Lodge were arrived at 
through a great deal of consideration and discussion 
and have to date proven very satisfactory. 

5. It is strongly suggested, that a small committee of 
selected people, representative of the various ethnic 
groups ue approved. 

6. The future operation of Cordova Lodge as a Hard to House 
Facility is dependant on the co-operation of the 
Vancouver Resources Board. As a facility similar to 
the Continental Hotel a staff of seven would be required, 
for a Hard to House facility seventeen would be a minimum. 


The Director of Finance is concerned that at this point we 
do not have any clear idea of what costs might impinge on the 
City and he is of the opinion that the City should not be 
paying any of the operating costs as this was never anticipated 
when the concept was developed." 

The Committee was addressed by the Director of Social Planning 
and Acting Supervisor of Property and Insurance who referred to staff 
discussions concerning management function of Oppenheimer Lodge, 
Continental Hotel, Antoinette Lodge, and Cordova Lodge, and advised 
it was imperative that the management issue be settled in order that 
staff could be hired for Antoinette and Cordova Lodges due to open in 
June/July . 

Representations were also made by Nettie Pereboom, C.M.H.C.; 
Tony Mears, Downtown Community Resources Board; Libby Davies, D.E.R.A. 
Mr. George Wendrick, Oppenheimer Tenants' Association; Bruce Eriksen, 
D.E.R.A.; Lynn Phipps , First United Church; Renata Shearer, Department 
of Social Planning. 

After discussion it was agreed the proposed terms of reference 
of the Hostels Advisory Committee be amended by the deletion from the 
list of issues and concerns of item (d) relating to eviction appeals. 


Cont'd 
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It was 

RECOMMENDED 

A. THAT approval be given to the management of Cordova 
Lodge and Antoinette Lodge by the Property and Insurance 
Division of the Finance Department. 

FURTHER THAT no further discussions take place with the 
Provincial Government on the management of Oppenheimer 
Lodge, Antoinette Lodge, Continental Hotel, and Cordova 
Lodge, and Council withdraw its previous request that 

B. C. Housing Management Commission be asked to assume 
management function and responsibility for the four 
hostels . 

B. THAT approval be given to the establishment of a Hostels 
Advisory Committee comprising: 

C. M.H.C 1 representative 

D. E.R.A 2 representatives 

Community Resources Board 2 representatives 

Health Department 1 representative 

Police Department 1 representative 

Vancouver Resources Board 1 representative 

Property and Insurance Department ... 1 representative 
Social Planning Department 1 representative 

and that the Chairman of the Standing Committee on Housing 
and Environment officially invite the designated organizations 
to appoint representatives. 

(Alderman Bird opposed.) 

C. THAT approval be given to the following recommendations of the 
Director of Social Planning with reference to the management 
of Cordova Lodge: 

1) That Cordova Lodge be open to men and women. 

2) No official length of stay be determined for 
residents of Cordova Lodge. 

3) Community agencies, including Downtown Community 
Health Service, Downtown Community Resources Board, 
and Alcohol and Drug Counselling Service, be 
encouraged to make available existing staff to 
Cordova Lodge, as needed. 

D. THAT staffing and budget requirements for Antoinette Lodge 
and Cordova Lodge be referred to the City Manager for 
subsequent report back to the Standing Committee on Housing 
and Environment. 

FURTHER THAT the appointment of Manager for Cordova Lodge be 
considered top priority and the appointment be made as 
soon as possible. 

E. THAT the Director of Social Planning and the Supervisor of 
Property and Insurance co-operate fully in the selection of 
a Manager and staff for Cordova Lodge. 

F. THAT the Acting Supervisor of Property and Insurance prepare 
an interim operating budget for Cordova Lodge and Antoinette 
Lodge and submit same to B.C. Housing Management Commission 
for approval. 
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3 . Habitat Bicycle Route 

On November 18, 1975, when considering a recommendation of the 
Committee based on a report of Vancouver Trails Steering Committee 
City Council approved in principle a Habitat Bicycle Route project 
and instructed the City Engineer to report back to the Committee on 
design and cost figures. 

Before the Committee for consideration was a Manager's report 
dated April 1, 1976, (circulated) in which the City Engineer outlined a 
joint Engineering Department and Park Board proposal for a Habitat 
Bicycle Route from Stanley Park to U.B.C. via Jericho. Also in the 
report the Director of Finance advised Park Board had included 
$65,000 as a request in its 1976 Sunset Beach and English Bay pedest- 
rian/cycle system improvements. Park Board's 19 76 Basic Capital 
Budget had not yet been dealt with by Council, but Council could 
approve the request for $64,000 for implementation of the Habitat 
Bicycle Route in advance of dealing with the 1976 Capital Budget. 
The $4,000 required from the City for signing could come from 
Contingency Reserve. 

The report discussed design principles, bike lane delineation, 
description of route, signs, costs and the necessary amendments to 
the Provincial Motor Vehicle Act and the City's Street and Traffic 
By-law. Mr. Brian Wallace, Transportation Engineer, addressed the 
Committee and advised City funding of $4,000 was required for the 
necessary signs along the route. Park Board would be responsible for 
construction and signing at an estimated cost of $64,000. 

Mr. John Woolliams, Vancouver Trails Steering Committee, referred 
to the participation of an active citizens ' committee and requested 
the Committee recommend Council match Park Board financial input dollar 
for dollar. 

Following discussion, it was 

RECOMMENDED 

A. THAT approval be given to the implementation of the 
Habitat Bicycle Route system in conjunction with Park 
Board and that the City's share of the cost, namely 
$4,000, be provided from Contingency Reserve. 

B. THAT the Director of Legal Services be instructed to 
prepare the necessary by-law amendment to permit the 
riding of bicycles on posted sidewalks, subject to the 
Provincial Government's amending the Motor Vehicle Act. 



4 . Proposed Noise Control By-law 

The Committee had for consideration a Manager's report dated 
March 1, 1976, (circulated) wherein the Medical Health Officer, 
Director of Legal Services, and City Engineer discussed provisions 
of a desirable noise by-law. On September 16, 1975, City Council 
after considering the Committee's report of August 21, 1975, recommend- 
ing the passage of the proposed Noise Control By-law after certain 
considerations, approved the following resolution: 

"That the Director of Legal Services investigate whether 
the proposed Noise Control By-law could be worded so as 
to permit the City Engineer to implement a staging process 
to allow present City equipment to be converted or 
replaced with equipment having noise control devices, and 
to report back on the exclusion of certain equipment." 

The Medical Health Officer, Director of Legal Services, and City 
Engineer in their review of the background material advised it was 
intended to replace the existing subjective Noise By-law with one 
utilizing, as much as possible, objective measurable noise levels for 

[ n^^4- 
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BOARD OF ADMINISTRATION 

PROPERTY MATTERS 
AUGUST 28. 1970 


The Board considered matters pertaining to Properties and submits the 
following report. 


RECOMMENDATIONS 


1. Sale of City-Owned Lands to 
Abutting Owner 

The Supervisor of Property and Insurance reports as follows: 

"That part of Lots lij. & l5. Sub. C, included in Right- 
of-Way shown on Plan I4.O6I4., and that part of Lots 1)4. & 
15, Sub. C, lying to the North of Right-of-Way shown on 
Plan /|061^, all in Block 2 of Block l56, D.L. 26I4A, which 
is located on the North Side I7OO Blk. E. 6th Avenue 
between Commercial and Victoria Drives, were formerly 
part of the Burnaby Lake Line Right-of-Way. When the 
portion of this line from Commercial Drive to Nanaimo 
Street was abandoned in 1954-> it was purchased by the 
City. Since acquisition, the City has re-sold several 
portions of the Right-of-Way to abutting owners which 
has resulted in the recreation of the original lots which 
existed prior to establishment of the rail line. 

In this instance, the subject property zoned, RT-2, Two- 
Family Dwelling District, comprises the rear portion of 
two 25' lots, irregular in shape with an average depth 
of 56 ft. and a total area of 28i|.0 sq. ft. These lots 
are 'landlocked' with no access to the street system and 
there is no lane in this block. 

The owner of Lots li|G and 15C, whiqh front the City- 
owned lots, has submitted an offer to purchase the City 
property. He has offered to pay the sura of $950,00 
cash, inclusive of current year's taxes and registration 
f ees . 

The two privately-owned lots have a frontage of 25 ft. 
each, are irregular in shape having an average depth of 
i|3 ft. and a total area of 2l60 sq.ft. On Lot 15C, 
there is a one-storey frame dwelling erected in 1923, 
which has four rooms and a concrete basement and on 
Lot ll|.C there is a single-car garage. Both the house 
and garage are in fair condition for age and type. 

The sale of the City lands has been investigated by the 
Director of Planning who has endorsed its sale subject 
to the following conditions :- 

a) That the City-owned lands and privately-owned lands 
be consolidated into one parcel of land, 50' x 100'. 

b) That the City reserve a 21-year option to repurchase 
the northerly 10 ft. of the consolidated parcel for 
future lane purposes, for the nominal sum of one 
dollar. 


continued . . . / 2 
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certain categories of noise producing activities including automotive, 
industrial/commercial, construction, and leisure activity levels, 
based on information available from other cities, as well as 
levels which were considered desirable within the community. Maximum 
levels were dependent on zoning of the area - whether quiet or activity 
zones - time of the day and day of the week. The most stringent 
level proposed was 45 dbA (equivalent noise) for non-activity areas 
at night, and the highest level was 92 dbA (equivalent noise) for 
vehicle operation on a highway. The By-law provided exemption in 
emergency situations when emergency vehicles or emergency construction 
was required. 

The report stated it was anticipated several civic departments 
would be concerned with the By-law, including Health, Engineering, 
Planning, Permits and Licenses, and Police, and continued as follows: 

" The Health Department would receive all complaints from the public 
relating to noise generated from properties in the City, except 
for traffic noise and "on street" construction noise. 

The Engineering Department would monitor all activities related 
to "on street" construction, including public works, utility 
construction, etc. Violations would be reported to Health 
Inspectors for confirmation and development of data for prosecu- 
tion in instances of non-cooperation regarding abatement. 

The Planning Department would designate appropriate "quiet" and 
"activity" zones and, with the Permits and Licenses Department, 
would monitor all development permit applications for potential 
violations. In unusual circumstances, an appropriate acoustical 
engineering consultant could be required to determine the noise 
impact of particular developments. 

The Police Department would monitor traffic noise and would carry 
out roadside checks of motor vehicles with assistance from the 
Health Department , when necessary." 

The report noted during discussion of the draft G.V.R.D. by-law 
several potential problem areas had become apparent, and in order to 
overcome some of these problems changes to the regional by-law 
proposal and method of enforcement were suggested as follows: 

"Over the past year Engineering Department staff have had dis- 
cussions with staff in the Motor Vehicle Branch regarding possible 
changes in the Motor Vehicle Act. The Act is being revised to 
establish quantitative noise levels for all vehicles in British 
Columbia. Testing stations are now equipped with noise level 
measuring devices and suspect vehicles are now tested under the 
existing Act using the noise levels as reference. It has been 
agreed that the Police Department can refer suspected noise 
violators to these facilities for testing. This will avoid the 
difficulty of testing in the field or building our own testing 
facilities, and the nuisance of being referred to a station 
should provide a substantial detriment to noise violators. It 
is, therefore, proposed that our noise by-law not deal with motor 
vehicle noise, and that we simply utilize the services provided 
by the Motor Vehicle Branch and use the noise levels established 
by the B.C. Motor Vehicle Act as standard. 

Problems relating to construction and utility work in "quiet" 
zones, or necessary use of equipment which cannot be silenced, 
are more difficult to handle. Fortunately, these situations are 
typically transient and temporary to a particular location. There 
are agencies establishing working environment noise levels (B.C. 
Workers' Compensation Board, U.S.A. 's Occupational Safety and 
Health Act) which restrict maximum working environment noise 
levels. The Engineering Department will continue to reduce the 
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maximum noise levels in the construction areas by purchase of 
equipment and the development of construction techniques, which to- 
gether will produce construction noise levels less than, or equal 
to, those required by the above agencies. 

Since some maintenance and construction is mandatory in all areas, 
the most reasonable method of controlling construction noise, to 
minimize disruption to the public, is to control the hours of 
construction work. Most heavy construction now takes place on 
weekdays, and it is proposed to continue the by-law provision 
that non-emergency construction is restricted to between 7:00 a.m. 
and 8:00 p.m. 


The proposed new Vancouver Noise Control By-law substantially 
follows the format and content of the Regional District pro- 
posal except for the provisions relating to motor vehicle noise, 

Although the new by-law, of necessity, still contains many 
subiective standards, the difference between the new by-law 
and our existing by-law lies in the fact that there are several 
sections with specific objective standards or limits. It is 
our opinion that these standards make the by-law more certain 
and thus easier to enforce. " 


The Medical Health Officer reviewed the report with the Committee 
and advised that implementation of the proposed By-law might entail 
future staffing and equipment costs. 


Following discussion, it was 


RECOMMENDED 


A. THAT the Director of Legal Services be instructed to 
bring forward a draft Noise Control By-law as proposed 
by the Medical Health Officer, Director of Legal 
Services, and City Engineer. 

B. THAT the Noise Control By-law: 

1) not deal with motor vehicles; 

2) continue the present by-law provision 
that non-emergency construction be 
restricted to the hours of 7:00 a.m. to 
8:00 p.m. 

C. THAT the question of staff and equipment, including costs 
for noise measuring equipment, be referred to the City 
Manager for report to the Committee at an appropriate time. 


The meeting adjourned at approximately 3:00 p.m. to 
reconvene "In Camera". 


* * * * 

FOR COUNCIL ACTION SEE PAGE(S) ,...?0.7 , 
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PART REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


APRIL 8, 1976 


A meeting of the Standing Committee of Council on Community Services 
was held on Thursday, 8th April 1976, in the No. 1 Committee Room, 
Third Floor, City Hall, at approximately 3:30 P.M. 


PRESENT : Alderman Rankin, Chairman 
Alderman Marzari 
Alderman Sweeney 
Alderman Volrich 

ABSENT: Alderman Boyce 

COMMITTEE CLERK: H. Dickson 


RECOMMENDATION 

1 . Neighbourhood Pub - 4473 West 10th Avenue 

Vancouver City Council, at its meeting on 21st October 1975, approved 
the following recommendation of the Community Services Committee: 

"THAT Council accept the name of Mr. N. T. Wickstrom as 
the principal applicant for the neighbourhood pub at 
4473 West 10th Avenue, which Council approved on August 
12, 1975, subject to a petition plebiscite being carried 
out in a four-block radius of the location, cost of which 
is to be borne by the applicant, and to be held in early 
1976." 

The Committee had before it for consideration this date a report, 
dated 6th April 1976, from the City Clerk (copy circulated) advising 
of the results of the petition plebiscite. 

The proposed pub received a yes vote of 48.9% and a majority of 60% 
is required for Council to consider approval. 

Following consideration, it was 

RECOMMENDED 

THAT the application of Mr. N. T. Wickstrom to operate 
a neighbourhood pub at 4473 West 10th Avenue not be 
approved . 


2 . Liquor Permit Application - 2514 Watson Street 

The Committee had before it for consideration a Manager's Report, 
dated 24th March 1976, (copy circulated) on the application of a 
Mr. Collinson for Development Permit No. 73147 which involves using 
the cellar of the building at 2514 Watson Street, southeast corner 
of Broadway and Watson Street, as a cabaret. 

In the report, the Director of Planning reported he had approved 
this application subject to referral of the matter to the Council 
Committee on new liquor outlets prior to the issuance of the 
development permit. 

A representative of the Planning Department advised the Committee 
the premises had been operated as "The Cellar" cabaret from 1957 
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to 1968 and as a coffee shop and restaurant since 1968. The proposa 
now is to again operate a cabaret in the premises . 

Following discussion, it was 

RECOMMENDED 

THAT Council approve Development Permit Application No. 
73147 to permit the use of the cellar at 2514 Watson 
Street as a cabaret, the main floor as offices and 
print shop, and the second floor as offices. 


3 , Gastown Residents Association - Management Consultant Funding 

The Committee had before it for consideration a Manager's Report, 
dated 19th March 1976, (copy circulated) in which the Director of 
Social Planning reviewed the history of the operation of the Gas- 
town Residents Association located in the Stanley and Fountain 
Hotels and which concluded with the following recommendations: 

"(1) That the City provide a grant of $8,910 to the 
Gastown Residents Association for a full time 
Management Consultant for the period April 1st, 
1976 to December 31st, 1976. 

(2) That CMHC be requested to conduct an audit of 
the commercial operation of the building through 
the Cordova Redevelopment Corporation. 

(3) That the Social Planning Department assist the 
Association to negotiate with CMHC for a rent 
subsidy for the Gastown Residents Association. 

(4) That the Social Planning Department assist the 
Association to negotiate with the Department of 
Human Resources for an operating grant for the 
Gastown Residents Association." 

Appearing before the Committee on this matter were a representative 
of the Social Planning Department; Ms. Vivian Shoemaker, the 
Management Consultant for the Association; and a social planner 
from C .M.H.C . 

The Social Planning Department representative explained the recom- 
mendation for funding for a nine month period is to align the 
funding period to the City's funding period for similar operations. 

The Committee inquired as to how long the Association should have 
a City-funded management consultant to which the Social Planning 
Department representative replied that eventually the Association 
should reach a point where it can run the residence itself. The 
spokesman from C. M.H.C. pointed out the Residents Association has 
made significant improvements to the facility, increasing its value. 

The Chairman observed that the establishment is well kept and. pro- 
perly operated and provides good accommodation for persons who 
would otherwise not have satisfactory living quarters. 


Continued on Page 3 . 
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Following discussion, it was 
RECOMMENDED 

A. THAT the City provide a grant of $8,910 to the 
Gastown Residents Association for a full time 
Management Consultant for the period April 1st, 
1976 to December 31st, 1976. 

B. THAT CMHC be requested to conduct an audit of 
the commercial operation of the building through 
the Cordova Redevelopment Corporation. 

C. THAT the Social Planning Department assist the 
Association to negotiate with CMHC for a rent 
subsidy for the Gastown Residents Association. 

D. THAT the Social Planning Department assist the 
Association to negotiate with the Department of 
Human Resources for an operating grant for the 
Gastown Residents Association. 


INFORMATION 

4 . 911 Emergency Line - Publicity and Translation Services 

The Committee had before it for consideration a Manager's Report, 
dated 19th March 1976. in which the Director of Social Plan- 
ning proposed a translation service for non-English speaking 
residents of Vancouver who may have cause to use the new 
911 emergency phone number which becomes operable on 1st May 1976. 
The Director of Social Planning also recommended additional funds 
for publicity. 

There was considerable discussion on this matter during which the 
Committee questioned the need for such a service. 

During discussion, it was noted there are two parts to the matter, 
i.e. additional funding to publicize in foreign languages the 
existence of the new 911 number and funding to provide interpreters 
that police and other emergency services could call to attend at 
the address of any particular non-English speaking resident involved 
in an emergency when an interpreter is required . 

The Committee questioned statements in the report that 112,485 
residents of the City do not have English has their mother tongue 
and that 33% of school students do not have English as their first 
language. The Committee inquired how many residents do not speak 
any English. 

In response to questions, a representative of the Social Planning 
Department stated the report was initiated by the Social Planning 
Department but discussions were held with Police and Engineering 
Departments in the preparation of the report. 

A representative of the Police Department (who was in attendance 
at the meeting for another matter) advised he was not aware of any 
problems encountered by non-English speaking residents in telephoning 
for emergency assistance but that there could be language problems 
once the emergency service arrives. 

The Committee inquired whether information from cities such as New 
York and San Francisco, which have emergency interpreters, is 
available . 


Continued on Page 4. 
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Following discussion, it was 
RESOLVED 

THAT this matter be deferred for one week to the 
next Community Services Committee meeting and that 
representatives of the Police Department , who are 
familiar with the 911 emergency phone operation, 
be invited to attend to provide additional informa- 
tion , 


RECOMMENDATION 

5, Mount Pleasant Citizens Committee - 
Grant and Playground Lease 


The Committee had before it for consideration a Manager's Report, 
dated 2nd April 1976, (copy circulated) in which the Director of 
Social Planning reported on the request of the Mount Pleasant 
Citizens Committee for a renewal of their lease with the City on 
property at Carolina Street and 5th Avenue which has been developed 
and is used as an adventure playground and their request for a 
grant of $200,00 towards third party liability insurance and the 
purchase and installation of a new stainless steel bottom sheet for 
the children's slide. 

Following discussion, it was 

RECOMMENDED 

A, THAT a grant of $200,00 be given to the Mount Pleasant 
Citizens Committee for insurance and a replacement 
slide for the adventure playground at 5th and Carolina, 

B. THAT the Supervisor of Property and Insurance be 
instructed to renew the lease on this property with 
90-day cancellation notice clause. 


INFORMATION 

6 . White Lunch (Golden Crown) - 112 and 124 West Hastings 

The Committee had before it for consideration a memorandum, dated 
7th April 1976, from the Director of Permits & Licenses enclosing 
a report from the Vice Section of the Police Department which 
listed incidents which had occurred at the White Lunch restaurant 
between 25th November 1975 and 14th March 1976 (copy circulated) . 

Appearing before the Committee on this matter were the Director of 
Permits & Licenses; Inspector J.S.V, Lake, I/C of the General Vice 
Section of the Police Department; Police Constable Whitelaw; Social 
Worker Ms, Pam Sleeth; and Mr, and Mrs, Eugene Mah, operators of 
the premises . 

There was considerable discussion on this matter during which Insp, 
Lake pointed out the Liquor Administration Branch suspended the 
liquor license of this restaurant for three days in early February 
but the suspension resulted in no improvement in the operation, 

Mr. and Mrs, Mah pointed out they serve welfare recipients on 
meal tickets and that some of these customers are sometimes unco- 
operative. Mr, Mah presented the Committee with copies of letters from 
customers regarding the involvement of the police at this location. 
Copies of these are on file in the City Clerk's Office, 
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The Committee expressed its concern over the number of incidents 
listed in the report of juveniles drinking on the premises, of 
drunkenness, and of persons drinking without ordering food. 

However, one Committee member noted infractions occurred frequently 
from November to February 1st but that since February, only four 
incidents, over which there should be any concern, occurred. The 
Committee suggested that statements in the report such as "unsatis- 
factory conditions" were not specific enough for the Committee to 
act on. 

Mr. and Mrs. Mah were warned by the Committee that the City can 
revoke business licenses and that the Committee could recommend 
such action if the operation is not improved, particularly in 
respect of juveniles drinking on the premises. 

Following further discussion, it was 

RESOLVED 

THAT the report from the Police Department on the White 
Lunch and Golden Crown Restaurant be received; that 
the Police Department discuss with Mr. Eugene Mah 
methods he can employ to improve the operation; and 
that the Police report back to the Community Services 
Committee on the operation of the White Lunch and 
Golden Crown Restaurant in two months. 


7 . Greenpeace - Request for Surplus Furniture 

City Council, on 23rd April 1974, authorized the Director of Social 
Planning and the Standing Committee on Community Development to 
approve sales of surplus furniture and equipment for which the City 
has no further use, to non-profit organizations for a nominal sum. 


The Committee had before it for consideration a request from Green- 
peace for surplus furniture valued at $870.00 which would be sold 
by the City for $93.09 (copy circulated). 

As the value of the furniture was over $300.00, approval of the 
Committee was necessary. 

Following consideration, it was 

RESOLVED 

THAT the Committee approve of the sale of surplus 
furniture valued at $870.00 to Greenpeace for 
$93.09 on terms as set forth by the Purchasing 
Agent . 


The meeting adjourned at approximately 5:00 P.M. 

FOR COUNCIL ACTIOM SEE PA6E(S) '{^S 


PART REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 

APRIL 8, 1976 


A meeting of the Standing Committee of Council on Planning and 
Development was held in the No. 2 Committee Room, Third Floor, City 
Hall, on Thursday April 8, 197 6 at approximately 3.30 p.m. 


PRESENT: Alderman Bowers, Cnairman 

Alderman Bird 
Alderman Harcourt 
Alderman Kennedy 

ABSENT: Alderman Cowie 

CLERK TO 

THE COMMITTEE: M. L. Cross 


The Minutes of the Meeting of March 25, 1976 were adopted. 


INFORiylATION 

1. Activities on the Burrard Inlet Waterfront Between Granville 
and Abbott Streets . 


The Committee had before it, an Information report of the 
City Manager dated April 1, 1976 in which the Director of Planning 
informs of the progress of activities of the Central Area Waterfront 
i.e. the ferry terminal, the land fill by the National Harbours 
Board and a possible development permit application by Manatee 
Cnarters. (Report on file in City Clerk's Office.) 

Mr. C. Spratt of the Bureau of Transit was present for the 
discussion. 

RESOLVED: 

THAT the report of the City Manager dated April 1, 19 76 
be received. 


RECOMMENDATION 

2. Review of the Concept Plan for Neighbourhood Improvement 
Program in Kitsilano. 

The Committee considered a report of the City Manager dated 
March 9, 1976 (copy circulated) in which the Director of Planning 
advises that Central Mortgage & Housing Corporation requires that 
N.I. P. Concept Plans be reviewed from time to time until such 
stage as the Plans have been implemented. 

With respect to the reallocation of funds from the Non- 
Conforming Land Use category the Director of Planning states: 

" E. NON-CONFORMING LAND USE 

This item is not considered a priority in Kitsilano. There are very few 
obnoxious no n- conforming land uses in Kitsilano, and even if a decision 
was made to purchase such a use, it is highly unlikely that the $50,000 
allocated to this item would be sufficient to purchase any sizable piece 
of property anywhere within Kitsilano. It is felt that the money presently 
allocated to this item can be put to far better use by re-allocating it 
to one of the other categories of higher priority. These funds, however. 
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are cost-shared differently than the funds in the other categories'.specif ical ly, 
the $50,000 in this category is shared 25% Federal ($12,500), 12^5% Provincial 
($6,250) and 67^5% City ($31 ,250). Since the Federal and Provincial amounts 
do not change, re-allocating these funds to a category which is shared 50% 
Federal, 25% Provincial, and 25% City means that a lesser amount is, in fact, 
allocated to the new category. The $12,500 Federal portion which was ori- 
ginally 25% of $5O»i3(30 now represents 50% of a new total amount of $25,000. 
This reduction of $25,000 from the original amount actually represents a 
saving of $25,000 to the City. This saving occurs because of the reduction 
in the City's share from 67%% to 25% when these funds are reallocated," 


RECOMMENDED: 

A. THAT Council approve in principle, funds being re- 
allocated as follows to the Recreation Facilities 
category, to ensure that $100,000 is available 
for renovations to the community centre: 

$ 4,800 from Resident Participation category; 
$10,400 from Social Housing category; 
$10,400 from Social Facilities category. 

B. THAT Council approve in principle an additional 
$50,000 being reallocated as follows to the Recrea~ 
tional Facilities category, subject to sufficient 
additional funds coming from other sources in order 
to make the necessary additions and repairs to the 
community centre: 

$25,000 from Non-Conforming Land Use category 
(as per Section E of the report of the 
City Manager dated March 9, 1976); 
$12,500 from Social Housing category; 
$12,500 from Social Facilities category. 


3. Boundaries of Park Reserve in Block 43, D.L. 139 E./S. 
Camosun Street, 20th to 21st Avenue. 

The Committee considered a report of the City Manager dated 
March 19, 1976 (copy circulated) in which the Director of Planning, 
City Engineer and Supervisor of Property & Insurance report on 
three alternate schemes of sub-division for the City-owned lands on 
the east side of Camosun Street from 20th to 21st Avenues. The 
report points out that the area is within a G.V.R.D. park reserve 
and a change in park boundaries and lots to be placed on the market 
may require G.V.R.D. approval. 

RECOMMENDED: 

THAT Scheme C contained in the report of the City Manager 
dated March 19, 1976 be approved and that servicing, re- 
subdivision and the sale of the lots proceed after approval 
of the change in park boundaries has been obtained from 
the G.V.R.D. 


The Meeting adjourned at 4.35 p.m. 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


A meeting of the Standing Committee of Council on Planning and 
Development was held in the Killarney Secondary School Auditorium at 
6454 Killarney Street, on Thursday, April 8, 1976 at approximately 
7.40 p.m. 


PRESENT: Alderman Bowers, Chairman 

Alderman Bird 
Alderman Cowie 
Alderman Harcourt 
Alderman Kennedy 

CLERK TO THE 

COMMITTEE: M. L. Cross 


INFORMATION AND RECOMMENDATION 

1. Champlain Heights Development Plan - Areas E & F . 

The Chairman advised that this public meeting had been called 
to inform the residents of Champlain Heights of the Development 
Plan for Areas E & F and to hear delegations and answer questions 
with respect to the various aspects of the plan. 

Mr. R. Youngberg, outlined the basic components of the Plan, 
produced by City staff, consultants and a Citizens' Advisory Plan- 
ning Committee over a seven month period in 1974. 

An information sheet outlining the Plan (copy circulated) was 
distributed at the meeting. 

The Chairman called for delegations. 

Mr. J. Duvall, representing the Boundary Road Area Residents' 
committee, submitted a brief and a petition which he indicated was 
signed by 2,000 residents of the Champlain Heights area of 
Vancouver and Burnaby protesting the plans to make Boundary Road 
a truck route and major traffic artery and urging the immediate 
reconsideration of any plans for the area and involvement of all 
citizens of the area in future plans. 

Mr. Duvall also noted that the proposed realignment of Marine 
Drive would eliminate housing enclaves at the southern end of Areas 
E & F, representing 400 rental family housing units. He also stated 
the organization was concerned for the safety of the children who 
would have to cross Boundary Road. 

Mr. L. Koutis and Mr. G. Pincott, also of the Boundary Road 
Residents' Committee, reiterated Mr. Duvall' s statements. 

Mr. J. Rennie, DeCosmos Village Housing Co-operative, advised 
that if Boundary Road becomes a major truck route, every residence 
along the route will be affected by noise and air pollution. Their 
children would have more difficulty crossing Boundary Road to get 
to Central Park. 

Mr. E. Lyngen presented a brief on behalf of the Killarney 
Champlain Citizens for Action stating that the process for involving 
citizens in the planning for Areas E & F was a positive approach. 
He requested that the City pursue the original 1974 concept arrived 
at with responsible citizen participation. He urged Council not to 
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The owner has agreed to the condition of consolidation 
and to grant the City the requested option, subject to 
documentation being completed at no cost to him. 

In view of the conditions of sale and taking into con- 
sideration the restricted use and size and lack of 
access, the offer of $950.00 for the City lands is fair 
and reasonable. 

RECOMMENDED that the above-mentioned City lands be sold 
to the owner of abutting Lots ll\.C and 15C for the sum of 
$950.00 cash inclusive of current year's taxes, registration 
fees and consolidation fees, subject to:- 

a) The consolidation of the City-owned and privately- 
owned lands into one parcel - approximately 50 ' x 100'. 

b) The City to reserve a 21-year option to repurchase 
the northerly 10 ft. of the consolidated parcel 

for future lane purposes for the svm of one dollar." 

Your Board 

RECOMMENDS that the foregoing recommendation of the Supervisor of 
Property and Insurance be approved. 

(Copies of a plan of the area are circulated for the information 
of Council . ) 

2. Portions of Lots 25 to 28 

Required for Widening of Vanness Ave^ 
Between Ormidale Street and Boundary Rd. 

The Supervisor of Property and Insurance reports as follows: 

"Lots 25 to 28, Block 6, District Lots 36 & i|9, were 
acquired by the City in the 1920' s by tax sale. These 
lots are situated on the South side of Vanness Avenue 
between Ormidale Street and Boundary Road. 

On March 1, I960, Council adopted the report of the Board 
of Administration (Works & Water Matters) of February 
2I4., i960, and portions of these lots were used to widen 
and improve Vanness Avenue at this location and the 
road was physically opened. As the street is to be 
permanently paved this year the City Engineer has requested 
that these portions be officially dedicated for highway 
purposes, and a subdivision plan (No. LD 119i|) has been 
prepared showing the portions to be established as 
highway . 

The tax sale costs of Lots 25 to 28 total $366.60. 

The pro-rated cost of the portions to be established as 

highway is $21)4.. 56. 

RECOMMENDED that plan marginally numbered LD 119i|, which 
is circulated, be approved; the Supervisor of Property 
and Insurance be authorized to effect registration of the 
plan; and that the cost of $21i|.56 for the portion of the 
tax sale lands dedicated for the widening of Vanness 
Avenue be charged against the City Engineer's account 
No. Ii|6/l801." 

Your Board 


RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be approved. 
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destroy the family concept of living. The Killarney Champlain 
Citizens for Action would like the City to re-institute a dialogue 
with the community to inform them of relevant topics that affect 
the residents of Champlain Heights. 

Ms. P. Feldhammer, also representing the Killarney Champlain 
Citizens for Action and the Boundary Road Area Residents Committee 
filed a brief containing questions with respect to the Marine 
Drive-Boundary intersection. She requested that the Traffic 
Engineering Department provide them with written answers. 

Mr. A. Klassen, operator of the gasoline station at 49th 
Avenue and Boundary Road advised that the trucks coming up Boundary 
from Marine not only create noise pollution but create a safety 
hazard in that some of them will continue through yellow and 
sometimes red lights to keep their momentum. 

Mr. J. Vance suggested that rather than establishing truck 
routes throughout the City more consideration should be given to 
shipping local goods by rail. Eastern goods should be moved by 
rail to warehouses in Coquitlam and distributed from there. 

Mr. M. Thompson and Mr. M. Koppitz, residents of Burnaby, 
expressed concern over the proposed truck route. 

Mr. W. Marshall, Central Park Manor, a senior citizens personal 
care home at the corner of Burke Street and Bovindary Road expressed 
concern for the safety of the Manor's residents. 

Mr. S. Jackson, Killarney Champlain Citizens for Action advised 
that there has been no communication from the City to the Champlain 
Planning Advisory Committee since September, 1974. He stated the 
organization was concerned with the loss of the three enclaves of 
rental housing. 

Mr. N. Read of the Kanata Co-Operative advised that when the 
co-operative housing project was being planned there was no talk 
of a 'six-lane freeway' being constructed. He also expressed con- 
cern for the safety of children crossing Boundary to go to Central 
Park. 

Mr. N. Davidowicz indicated that the planning for Areas E & F 
does not include locations of bus routes. 

Members of the Committee indicated that perhaps the G.V.R.D. 
should look at the matter of Boundary Road becoming a truck route 
as part of their overall regional transportation concerns. Goods 
movement should also be looked at on a regional scale to see if 
there are better alternatives. 


(Copies of the petition and briefs submitted are on file 
in the City Clerk's office.) 


RESOLVED: 

THAT the delegations and briefs be received. 


RECOMMENDED : 

A. THAT the proposed intersection redesign and construction 
at Boundary Road and S.E. Marine Drive not be proceeded 
with at this time. 
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B. THAT the City Engineer be instructed to provide 
the Municipality of Burnaby with an estimate of 
additional truck traffic that is proposed for 
diversion to this route together with a report on 
the likely environmental impact of this additional 
truck traffic on adjacent residential streets. 

C. THAT after the information is provided to the 
Municipality of Burnaby, a joint meeting of the 
two Councils be called. 

D. THAT the Chaijnnan of the G.V.R.D. Transportation 
Committee be requested to place the matter of a 
Boundary Road truck route on an upcoming Agenda. 

E. THAT the City Engineer be instructed to provide 
in writing the information that citizen groups 
have requested. 

F. THAT relevant City officials meet with representa- 
tives of the citizens groups. 


The Meeting adjourned at approximately 10.10 p.m. 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRAT ION 


April 15, 1976 


A meeting of the Standing Committee of Council on Finance 
and Administration was held in the No. 3 Committee Room, third 
floor. City Hall on Thursday, April 15, I976 at approximately 
1:30 p.m. 

Alderman Volrich, Chairman 
PRESENT ; Alderman Bowers 

Alderman Kennedy 
Alderman Marzari 
Alderman Sweeney 

ALSO PRESENT ; Alderman Boyce 

COMMITTEE CLERK; G. Barden 


RECOMMENDATION 


1. Vancouver Jaycees Sea Festival Society and Folkfest '76 
and Other Festival Activities 


A. Vancouver Jaycees Sea Festival Society 

The Committee considered a Manager's report dated April 7, 
1976 and a brief from the Jaycees requesting a grant of $15,000 
from the City for the 1976 Sea Festival (copy circulated). 

It was felt the Sea Festival should be kept close to the 
scale of last year and not be expanded in this tight budgetary 
period. It was noted that the City gave a grant of $6,000 to the 
Sea Festival last year and a grant in 1976 of $8,500 would be a 
reasonable escalation of last year's grant. 

B. Folkfest '76 

The Committee considered a Manager's report dated April 7, 
1976 and a brief from the Folkloric Society of B.C. requesting a 
grant of $25,000 from the City for Folkfest '76 (copy circulated). 

It was noted that City Council has approved a grant of $20,000 
in each of the last two years and it was felt this year's grant 
should be kept at that level. 

C. Overall View of Festivals in 1976 

The Director of Social Planning reported that in 1976, in 
addition to the Sea Festival and Folkfest '76, there has been a 
Rain Festival for which start-up funds may be required in the 
future. From the middle of May through June we will have the 
Habitat Arts Festival, Folkfest begins July 1st, this would be 
followed by the Sea Festival. In September there will be a 
Gastown Festival, "Gastown Days"and there is also some indication 
that the Granville Mall Merchant's Association is considering an 
early October Fall Festival. 

The Director of Social Planning recommended that a Special 
Events and Festival Budget for 1976 in the amount of $60,000 be 
reconsidered by the Committee, excluding local community street 
closure grants. The small discretionary start-up fund was waived 
by the Director of Social Planning. 
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A motion was put to approve the recommendation for a $60,000 
Special Events Budget and the motion was lost. 

Following further discussion it was 

RECOMMENDED 

(a) THAT a grant of $S,500 be approved for the Jaycees 

Sea Festival Society for the 1976 Sea Festival activities. 

(b) THAT a grant of $20,000 be approved for Folkfest '76. 

(c) THAT Social Planner Ernie Fladell monitor the Sea 
Festival and Folkfest '76 programs to see that Civic 
funds are used for the appropriate purposes. 

(Alderman Marzari joined the meeting at this point and 
Alderman Boyce left). 


2. Artist's Gallery Budget - 1976 

The Committee had for consideration a Manager's report dated 
March 19, 1976 (copy circulated) wherein the Director of Social 
Planning recommended approval of a grant of $22,767 to the Greater 
Vancouver Artist's Gallery Society in return for services rendered 
in maintenance and services to the City Art Collection presently 
valued at $20^,000 and likely to increase in value by $40,000 as a 
result of additions to the collection during 1976. 

I The Director of Social Planning reported that the Gallery is 

i now registered as a Provincial Non-Profit Society© As a result, 
I the B.C. Cultural Program has approved a grant of $5,000 towards 
operation of the Gallery. The costs of maintenance services will 
be high in the first year that the Gallery operates independently 
of the City and its new funding pattern develops. However, costs 
should be substantially reduced once fionding comes from other 
government sources and the private sector. Also there are an 
excess of some prints which could be sold and thus reduce the 
City costs. 

The Committee felt that other sources of funding shoiild be* 
pursued and a program of judicial sales should be instituted and 
authorized by Council so that the Gallery could become self- 
sufficient. 

Following further discussion it was 

RECOMMENDED 

A. THAT City Coiancil approve $llj3^4 (half the. amount re- 
quested for 1976) for a six month period commencing April 30, 
1976 to the Greater Vancouver Artist's Gallery Society in 
the form of a contract for specific services rendered in 
maintenance and services to the City Art Collection. 

B. THAT the matter be reviewed at the end of September, 1976. 

C. THAT the Director of Legal Services prepare an agreement 
between the City and the Gallery to ensure the City's 
continued ownership and control of its art as per Council 
resolution dated June 24, 1975* 

D. THAT the agreement stipulate that payments will be made 
by the City upon receipt of invoices presented monthly 
by the Society for services rendered. 
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3 • Final Report on 1976 Revenue Budget 

The Committee considered a Manager's report dated April 14, 
' 1976 (copy circulated) in which the Director of Finance reported 

that the mill rate woiild have to be increased from lS«9^ mills to 
i 19.0 mills for a general tax increase of 9.955^ over 1975 to balance 

the budget in 1976. 

I The City was advised April 13, 1976 that the Provincial 

i Interim Revenue Sharing Program for 1976 amounts to $30,000,000 

and the City's share will be $4,92^,5^5 plus the $100 per unit 
1 for housing starts estimated at $250,000 for a total of $5,17^,^^5. 
The City had included $5,23^,^96 in the 1976 Revenue Estimates 
($2,73^,^96 equal to 1975 grant plus $2,500,000 increase in 1976) 
re this Provincial Grant. The Revenue Estimates will therefore 
have to be reduced by $60,001. 

It was noted that the Director of Finance was of the opinion 
that the City of Vancouver has not received a proper share of the 
$30,000,000 and will be reporting to Council in more detail at a 
later date. 

Other Budget Ad.justments 

I Subsequent to the Interim Budget Report reviewed by the Finance 
; Committee on April Sth the following adjustments to revenue and 
expenditure estimates were made. 

' Revenues 


a. Increased revenue from Grants in Lieu of 
Taxes which were originally based on the 1975 

tax rate of 17. 2S mills $240,651 

b. Increased revenue from temporary investments 
based on higher than anticipated short-term 

'interest rates to date 100,000 

$340,651 

c. Revenue decrease re adjustment by Federal 
Assessors of 1974 claim for grant in lieu 

of taxes on Federal property $19^,094 

d. Error in amount recoverable from local 
improvement taxes 60,000 

e. Reduced transfer of funds from Water Rates 
Stabilization Reserve 33 ,000 

291 r 09^ 

Net Revenue Increase $ 49 1 557 


Expenditures 

a. Provision for Locjil Impro vement tax es not pro- 
vided for in the 1976 £aq3enditure Estimates $ 90,000 

Total Expenditure Increase $ 90,000 

Net Expenditure Over Revenue Increase $ 40,443 


Cont'd . o 


standing Committee of Council 4 ?BJL 

on Finance and Administration 
April 15, 1976 

Clause #3 continued ; 

Summary of Current Budget Adjustments 

The 1976 Revenue Budget shows a deficit of $139»074 after adjusting 
for the foregoing items: 

a. Items appealed and approved $ 3^,630 

b. Shortfall in Provincial Grant 60,001 

c. Other budget adjustments 40,443 

Total Budget Deficit $139,074 
To cover the present budget deficit of $139,074 it is suggested that 

a. the mill rate for general tax purposes be increased 
from IS.9S mills to 19.0 mills to produce additional 

taxation revenue of $ 7^,3^6 ^ 

b. the provision for Contingency Reserve be reduced by 60,6^^ 
Total Required to Eliminate Budget Deficit $13 9 « 074 


It was noted that the Manager's report did not include the 
adjustments made by Council on April 13 1976 as follows - Health 
Department - $3,325 and Park Board - $10,000. . 

Following further discussion it was 

RECOMMENDED 

A. THAT Council approve the adjustments made by the 
City Manager and the Director of Finance during 
budget reviews. Adjustments to the basic estimates 
are shown by departments and boards on Schedule 1(A), 
pages 4 and 5, and Supplemental Items on Schedule 1(B), 
pages 6 to 30. 

B. THAT the rate for general tax purposes be set at 19 "O 
mills which is an increase of 9«95^ over 1975* 

C. THAT the adjustments included in this report as required 
to produce a balanced budget be approved. 

D. THAT the Board of Parks and Recreation be requested to 
submit details of amounts authorized for (i) New and 
Non-Recurring Items and (ii) Expenditures from Net 
Profit on Income Operations. 

E. THAT an additional amount of $13,325 be provided from 
within Contingency Reserve. 


Brief to Commission of Inquiry on Property 
4. Assessment and Taxation 

The Committee considered a Manager's report dated April S, 
1976 (copy circulated) wherein the Director of Finance reported 
as follows: 

"On March 24-25, 1976, the City presented two briefs to the Commission 
of Inquiry on Property Assessment and Taxation, entitled Real Property 
Assessment and Taxation in Vancouver and Education Finance in B.C. anB" Its 
Impact on Vancouver Taxpayers . In the second brief on education finance, 
the points generally related to the inequities in the present provincial 
cost-sharing formulas as they related to Vancouver. The recommendations 
which arose out of the observations were generally just an attempt to «nend 
the cost-sharing formulas. However, the brief was concluded with the 
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observation that school taxes were a real burden on taxpayers and they 
restricted the City's ability to levy general purposes taxes commensurate 
with its needs. It was also observed that, in some other provincial 
jurisdictions, the provincial governments had assumed the full cost of 
education through their general revenues, and it was recommended that our 
provincial government do likewise. 

The members of the Commission of Inquiry noted the City's last 
recommendation for removal of the school tax and the arguments given in 
support, but observed that the City did not attempt to substantiate its 
position to the same calibre as some of the other arguments in the brief. 
Accordingly, the Commission requested the City to consider if it wished to 
put forth any further arguments in support of its recommendation for removal 
of school taxes." 


Following discussion it was 
RECOMMENDED 

THAT the Commission of Inquiry on Property Assessment 
and Taxation be advised that the City of Vancouver will 
not be adding any further submissions to those already 
made on this matter. 


INFORMATION 


5. Urban Reader Progress Report 

The Committee considered a Manager's report dated March 31, 
1976 (copy circiilated) wherein the Director of Social Planning 
gave a report on the Urban Reader. 

It was noted that the Manager's report stated that eligibility 
of salaries for Urban Reader staff for CAP sharing is still under 
investigation by Federal Auditors, however, the Director of Social 
Planning reported that these salaries are eligible for CAP sharing. 

Following discussion it was 

RESOLVED 

THAT the progress report on the Urban Reader be 
received for information. 


The meeting adjourned at approximately 3:30 p.m. 

m COUMCfl ACTION SEE PhmMizUlL 


REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


April 15, 1976 


A meeting of the Standing Committee of Council on Community Services 
was held in the No. 1 Committee Room, Third Floor, City Hall, on 
Thursday, April 15, 1976, at approximately 3:30 P.M. 


PRESENT: Alderman Rankin, Chairman 
Alderman Sweeney 
Alderman Volrich 
Alderman Boyce ) Clauses 
Alderman Marzari ) 2 to 5 

COMMITTEE CLERK: H. Dickson 


INFORMATION 

1 , Request for Purchase of Surplus City Furniture 

City Council, on 23rd April 1974, authorized the Director of Social 
Planning and the Standing Committee on Community Development to 
approve sales of surplus furniture and equipment, for which the City 
has no further use, to non-profit organizations for a nominal sum. 

The Committee had before it for consideration a request from Red 

Door Rental Aid for surplus furniture and equipment valued at 

$805,00 which would be sold by the City for $86.14 (copy circulated). 

As the value of the furniture and equipment was over $300,00, 
approval of the Committee was necessary and was recommended by the 
Senior Social Planner, 

Following consideration, it was 

RESOLVED 

THAT the Committee approve of the sale of surplus 
furniture and equipment valued at $805,00 to Red 
Door Rental Aid Society for $86,14 on terms as set 
forth by the Purchasing Agent. 


RECOMMENDATION 

2 . Liquor Permit Application - 1550 Main Street 

The Committee had before it for consideration a Manager's Report, 
dated 9th April 1976, (copy circulated) on the application of Mr. 
J. E. Swift for Development Permit No, 72924 to construct a 7.5' x 
26' one-storey addition and to alter and use an approximately 
783,25 sq. ft, portion as a separate lounge in the south-west 
portion of this existing building now occupied as a restaurant and 
a cabaret . 

The Director of Planning had approved the application subject to 
its referral to the Community Services Committee. 

The applicant, Mr, J. E. Swift, and representatives of the Planning 
Department appeared before the Committee on this matter and follow- 
ing consideration, it was 
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Clause No. 2 Continued 
RECOMMENDED 

THAT Council approve Development Permit Applica- 
tion No. 72924 to construct a 7.5' x 26' one-storey 
addition and to alter and use an approximately 783.25 
sq. ft. portion as a separate lounge in the south-west 
portion of an existing building at 1550 Main Street 
now occupied as a restaurant and a cabaret. 


INTORMATION 

3 . 911 Emergency Line 

The Community Services Committee, at its meeting on 8th April 1976, 
deferred action on a Manager's Report, dated 19th March 1976 (copy 
circulated) so that representation from the Police Department could 
be heard on this matter. 

Appearing before the Committee were Staff Inspector K. R. Cocke 
and two other representatives of the Police Department, the Director 
of Social Planning with a member of his staff, and representatives from 
Multilingual Social Service, Language Aid, the School Board, and 
representatives of various language groups. 

In the Manager's Report, the Director of Social Planning proposed 
a translation service for non-English speaking residents of Vancouver 
who may have cause to use the new 911 emergency phone number which 
becomes operable on 1st May 1976. The Director of Social Planning 
also recommended additional funds for publicity. 

There was considerable discussion on this matter during which a 
representative of the Police Department stated the need for such 
a service was not established by the Police Department although 
interpreters would be a useful service for police officers in 
dealing with non-English speaking residents. 

Although it was stressed by those appearing before the Committee 
that a large proportion of City residents do not have English as 
their mother tongue, a member of the Committee stated there is no 
evidence of the number of residents who cannot state their name 
and address in English. 

Although the programme is proposed for the period 1st May to 31st 
December 1976, the Committee noted it would be a type of service 
that, once established, would be extremely difficult to discontinue. 
The statement was also made that establishment of such a service 
might actually discourage non-English speaking people from learning 
how to state their name and address in English. 

Representatives of the Police Department stated they are aware 
that some incidents which should be reported to the police are not 
because the persons involved cannot communicate with the police. 
The police also stated that a total of 17 languages are covered 
by police personnel and 30 languages are available through court 
reporters but these people are not always available at a given time 
for interpretation service. 

The police also pointed out that interpreters involved in emergency 
situations could be required to attend in court to give evidence, 
a factor the police suggested requires further consideration. 

Representatives of the Strathcona area stressed that interpreters 
are badly needed in that area and that persons in need often do not 
know where to turn because they do not speak English. 


Continued on Page 3. . 
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I Clause No. 3 Continued 

Following consideration, a recommendation that Council approve the 
recommendations of the Director of Social Planning was put and lost. 

No further action was taken. 
RECOMMENDATION 

4 . Liquor Permit Application - 1250 Davie Street 

! 

: The Committee had before it for consideration a Manager's Report, 
dated 6th April 1976 (copy circulated) on the application of Mr. 

' J. Lawson for Development Permit No. 73130 to use a 40' x 60' 
area in the southwest portion of the main floor of the existing 
building as a cabaret. 

The Director of Planning had approved the application subject to 

; its referral to the Community Services Committee. 

j 

I A representative of the Planning Department and the applicant 
appeared before the Committee on this matter and following con- 
sideration, it was 

RECOMMENDED 

THAT Council approve the issuance of Development Permit 
Application No. 73130 to use a 40' x 60' area in the 
southwest portion of the main floor of the existing 
building at 1250 Davie Street as a cabaret. 


; 5 . Alcohol Abuse Prevention and Detoxification 

The Committee had before it for consideration a brief (copy circu- 
I lated) from the Downtown Eastside Residents Association which 
! concluded with a series of recommendations on liquor and detoxifica- 
' tion. 

' Mr. B. Eriksen, President of D.E.R.A., appeared before the Committee 
on this matter and pointed out the City spends approximately $375,000 
per year to arrest and jail intoxicated persons, there being approxi- 

i mately 15,000 such persons arrested in 1975. 

Mr. Eriksen told the Committee it is his information that since 
' 1973 the police have not charged owners of licensed premises with 
any criminal offense. He urged that charges should be laid where 
necessary. 

The Chairman pointed out a meeting is currently being arranged on 
the topic of detoxification between the Community Services Committee 
and the Minister of Health, such meeting to include a tour of the 
City jail where intoxicated persons are held. 

Following discussion, it was 

RECOMMENDED 

THAT Council urge that 

a) Liquor Administration Branch regulations be strictly 
enforced in beer parlours, both by the Liquor Adminis- 
tration Branch and the Police. 

j 

i b) The proposed detoxification facility at China Creek 

I be constructed without delay. 

i 
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3. Transfer of City-Owned Lots from Tax 

Sale to Georgia Viaduct Replacement 

The Supervisor of Property and Insurance reports as follows: 

"Lots A & B, Sub 1 - i|, Block 29, D.L. 51|1, and Lots 
9 & 10, Block 21, D.L. 196, were acquired by Tax Sale. 
Lots A & B situated on the Southeast corner of Dunsmuir 
and Beatty Streets, and Lots 9 & 10 located on the North- 
east corner of Prior and Main Streets are required for 
the Georgia Viaduct Replacement. 

RECOMMENDED that Lots A & B, Sub 1 - k> Block 29, D.L. 
5i|l, and Lots 9 & 10, Block 21, D.L. 196 be transferred 
from City Tax Sale to the Georgia Viaduct Replacement 
at the total market value of $63,250.00." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 

Establishment of City-Owned Property for Highway - Ptn. of Lots 
S/S West 3^d Ave, between Burrard & Cypress Sts. 

The Supervisor of Property and Insurance reports as follows: 

"The Director of Planning has released for sale a portion 
of City - owned Lots 6 to 9 inclusive, Block 237, D.L. 
526 which are situated on the South side of West 3^*^. 
Avenue between Burrard & Cypress Streets conditional 
upon the southerly two feet of each lot being first 
reserved for lane widening purposes. 

A formal resolution covering this establishment will 
be forwarded to Council. 

RECOMMENDED that the southerly two feet of each of 
Lots 6 to 9 inclusive. Block 237, District Lot 526, 
Plan 590, be established for highway." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 

CONS IDERATION 

5. Requests for Cancellation of Sale 
and Refund of Deposits 

City Council, on August 11, 1970, approved a request of 
Mr. Gordon D. Miller, for cancellation of sale and refund 
of $760.00 deposit, on Lot 77, D.L. 339, situated in the 
Southeast Sector. Council further resolved that "in view 
of the fact there have been several requests of this kind 
and it is anticipated there may be further such requests, 
the Board of Administration be requested to report to 
Council and advise how such situations can best be met 
with due consideration to the protection of the City's 
interests " . 

The Supervisor of Property and Insurance has now submitted 
the following: 
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Clause No. 5 Continued 

c) Detoxification facilities in the City of Vancouver 
be further increased. 

d) The Director of a detoxification centre have the 
right to detain for up to 72 hours, if medically 
warranted, any person admitted for treatment, 
and for a longer period by Court order, 

e) The Liquor Administration Branch introduce the 
sale of 2% alcohol tap beer in beer parlours 
to provide patrons with the option of regular 
or 2% beer , 

f) If possible, 2% alcohol beer be served in the 
same manner, and be the same price, colour, 
taste and consistency as regular beer. 


The meeting adjourned at approximately 4:35 P.M. 

FOR COUNCIL ACTION SEE PA6E{S) 7/^.:.l. 


REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 

April 15, 1976 


A meeting of the Standing Committee of Council on Planning and 
Development was held in the No. 2 Committee Room, Third Floor, City 
Hall, on Thursday, April 15, 1976 at approximately 3.40 p.m. 


PRESENT: Alderman Bowers, Chairman 

Alderman Bird 
Alderman Harcourt 
Alderman Kennedy 

ABSENT: Alderman Cowie 

CLERK TO THE 

COMMITTEE: M. L. Cross 


RECOMMENDATION 

1. Kitsilano N.I. P. - Appropriation of Funds - Kitsilano 
Community Centre. 

The Committee considered a report of the City Manager dated 
April 8, 1976 (copy circulated) in which the Director of Planning 
and Superintendent of Parks set out the priorities, options, and 
cost estimates of the Consultant for renovations to the Kitsilano 
Community Centre and fieldhouse on Connaught Park. 

Option 'H' was recommended as the long term goal and Option 
'F', an intermediate goal as it represents the option which provides 
tne minimum improvements desired for the community centre and 
wnich can ue realistically achieved through existing funding 
sources . 


Option H included the following: 


1. Renovations to the existing Community Centre building 

2. Construction of a connection to the Ice I^ink 

(including additional space) 

3. Provision of additional parking 

(made necessary by the addi :;on noted above) 

4. Renovations to the Field House 


Option H Total 

Option F included the following: 


1. Renovations to the Community Centre 

2. Construction of a connection to the Ice Rink 

3. Provision of additional Parking 

4. Renovations to the Field House 



Cost Estimate 

$ 185,000 

$ 310,000 

$ 15,000 
$ 150,000 

$ 660,000 

Cost Estimate 

$ 185,000 
$ 200,000 

$ 15,000 

$ 20,000 


Option F Total 


$ 420,000 
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It was anticipated that the Provincial Government Community 
Recreation Facilities Fund would pay one third the total cost of 
tnis project ($13.0,000) but the new government has not yet stated 
wnat its policies will be with respect to grants. 

The total amounts which may become available to fund the 
project are: 


Note: the total estimated cost of Option F was $420,000. 


If the Provincial Government funding is not forthcoming, the 
funds available will be used for the renovations to the Community 
Centre but the connection to the new ice rink will not be 
constructed. 


RECOMMENDED: 

A. THAT Option 'H' (as contained in the report of the City 
Manager dated April 8, 1976) be adopted as the master 
plan and that Option 'F' be adopted as an intermediate 
stage for renovations to the Kitsilano Community Centre. 

B. THAT the firm of Walkey/Olson-Britannia Design be 
retained to prepare working drawings and contract docu- 
ments for this project. 

C. THAT the proposed extensive renovations for the 
Connaught Park fieldhouse (Option 'H') be received for 
further consideration but the plan not be adopted at 
tnis time; but that the funding available be utilized 
to improve the public washrooms within the structure. 

D. THAT City Council approve the expenditure of up to 
$150,000 from the Recreation^al Facilities_ category of 

the Kitsilano N.I. P. budget ($37,500 City, $37,500 Provincial, 
$75,000 Federal) for the purpose of making renovations 
and additions to the Community Centre and partial 
renovations to the Connaught Park Field House, as out- 
lined in Option 'F' (Appendix III of the report of the 
City Manager dated April 8, 1976.) 

E. THAT City Council approve the expenditure of up to 
$20,000 from the Social Facilities (Daycare) category 
of the Kitsilano N.I. P. budget ($5,000 City, $5,000 
Provincial, $10,000 Federal) for the purposes of making 
renovations to the Kitsilano Community Centre (improve- 
ments to the Playschool facilities) as outlined in 
Option 'F' . 

F. THAT City Council approve the expenditure of up to 
$70,000 in advance of the Park Board 1976 Capital Budget 
to be used for the renovations and/or alterations to the 
Kitsilano Community Centre, as outlined in Option 'F'. 


Neighbourhood Improvement Program 
Community Centre Association 
Vancouver Park Board 
Provincial Recreation Grant 


$ 170,000 
50,000 
70,000 
130,000 


Total $ 420,000 
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2 . Open Space East of Denman Street Versus Denman Street 
Beautif ication . 


The Committee had before it a report of the City Manager 
dated April 1, 1976 forwarding for Consideration a report of the 
Director of Planning of the same date (copies circulated) . The 
Director of Planning seeks further direction as to which of the 
following two alternative work items for the West End, should be 
pursued by staff: 

- open space east of Denman Street (possible locations 
for trial mini-parks) 

or - Denman Street Beautif ication. 

Mr. J. Coates and Ms. B. Howard of the Planning Department 
pointed out two of the design options available if the open space 
aspect is pursued. It was pointed out that restricted City funds 
would eliminate the possibility of carrying out the work in 1976. 

Ms. Howard indicated that there was approximately $52,000 
of unexpended Beautif ication funds approved in the 1970 - 75 
Five Year Plan which could be utilized if staff is instructed to 
explore with tne property owners and merchants during 1976 a 
beautif ication programme for Denman Street. A further report to 
Council would be submitted. Two design concepts were outlined. 
The purpose of the beautif ication scheme would be to reduce the 
conflict between cars and pedestrians through the introduction of 
landscaping and planting. By upgrading and improving the physical 
appearance of Denman, more people would be encouraged to utilize 
the local commercial functions. Ms. Howard stated the concept 
would be modified so that the total City share would not exceed 
already approved but unexpended Beautif ication funds. 

RECOMMENDED: 

A. THAT the Open Space East of Denman Street item 
on the Planning Department work programme be 
deferred to 1977. 

B. THAT the Director of Planning be instructed to 
explore a beautif ication programme for Denman 
Street with property owners and merchants during 
1976 with the City's share not to exceed $52,000; 
with a report back to Council. 

C. THAT normal street improvements not be delayed 
because of deferral of the Open Space East of 
Denman Street item, but proceeded with as quickly 
as possible. 

The Meeting adjourned at approximately 4.05 p.m. 


FOR COUMCfl ACTION SEE PAGEfS) .//J. 
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REPORT TO COUNCIL 
VEHICLES FOR HIRE BOARD 
April 14, 1976 

A meeting of the Vehicles for Hire Board was held on Thursday, 
April 14, 1976, at 10:00 a.m. in the No. 1 Committee Room, Third 
Floor, City Hall. 

PRESENT: Alderman H. Rankin, Chairman 

Mr. L.E. Ryan, City Manager 
Mr. C. Fleming, Director of 

Legal Services 
Inspector Robertson, Vancouver 

Police Department 

ALSO PRESENT: Mr. K.D. Armstrong, City License 

Inspector 

Constable Davies, Taxi Detail, Vancouver 

Police Department 
Mr. E.E. Ford, Inspection Supervisor, 

Generalist Branch, Department of 

Permits and Licenses 

CLERK: J. Thomas 

RECOMMENDATION : 

1. Rate Increase Request: 

Charter Limousine Companies 

The Board had for consideration communications from three 
Charter Limousine Companies - Bowell McLean Motor Co. Ltd. , Burnaby 
Limousine Service Ltd. , and Executive Limousine Service Ltd. - 
making application for an increase in hourly rates and mileage charges 
for charter limousine service, under Section 25A of the Vehicles for 
Hire By-law. The companies requested approval of an increase 
from the present rate of : 

Time or mileage for the first hour $16.00 
For each hour thereafter, or fraction thereof $16.00 
or per mile, (whichever is greater) $ .75 

to a new rate of : 

Time or mileage for the first hour $20.00 
For each hour thereafter, or fraction thereof $20.00 
or per mile, (whichever is greater) $ .90 

and cited increased costs of insurance, wages, gasoline, new vehicles 
as grounds for the proposed increase. 

The Board considered a Manager's Report, dated April 2, 1976, 
(circulated) wherein the Director of Permits and Licenses commented 
on the proposed rate increase and noted that the service provided 
was of a specialised nature and was not considered part of a regular 
transportation system, as are taxi-cabs. The City did not regulate 
rates for other charter-type vehicles such as sightseeing cabs, 
charter buses, and driving self cabs. The Director of Permits and 
Licenses submitted, in view of this, the Board might consider rescind- 
ing Section 25A of the Vehicles for Hire By-law. 

The Board heard representations from Mr. M. Milton, Bow Mac, and 
Mr. R.E. Slavin, Burnaby Limousine Service Ltd., who both submitted 
the rate increase was justified by high operating costs. They advised 
the Motor Carrier Commission had approved the rate increase. 


Cont'd . . 
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Consideration was given to the recommendation that Section 25A 
of the By-law be rescinded but the Board decided to take no action 
when it was established that one of the functions of the charter 
limousine service was to supply vehicles for funeral processions. 

Following discussion, it was 

RECOMMENDED, 

THAT approval be given to a rate increase for charter 
limousine service under the provisions of Section 25A 
of the Vehicles for Hire By-law, to provide $20.00 for 
the first hour; $20.00 for each additional hour, or 
fraction thereof, or $.9 per mile, whichever is greater. 

FURTHER THAT the Director of Legal Services be instructed 
to bring forward the necessary amendment to the Vehicles 
for Hire By-law. 


FOR COUNCIL ACTION SEE PAGE(S) .'//.S. 


* * * 
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CITY OF VANCOUVER 
SPECIAL COUNCIL - MAY 4, 1976 

A Special Meeting of the Council of the City of Vancouver 
was held on Tuesday, May 4, 1976, in the Council Chamber at 
approximately 2:00 p.m. 

PRESENT : Mayor Phillips 

Aldermen Bird, Bowers, Boyce, Cowie, Harcourt, 
Kennedy, Rankin, Sweeney and Volrich 

ABSENT: Alderman Marzari 


CLERK TO THE COUNCIL: D.H. Little 


Local Improvements on the Initiative 

MOVED by Aid. Bird, 
SECONDED by Aid. Bowers, 

THAT this Council resolve itself into a Court of Revision 
for the purpose of hearing complaints against the proposed 
assessments or the accuracy of frontage measurements, or any 
other complaint which persons interested may desire to make 
and which is by law cognizable by the Court, Mayor Phillips 
in the Chair. 

- CARRIED UNANIMOUSLY 

COURT OF REVISION 

Granville Street Mall - Phase II 
Benches & Landscaping on the Initiative 

The Court noted a schedule for benches and landscaping on 
the initiative on Granville Street from Hastings to Nelson 
Streets, which was submitted by the City Treasurer and Collector. 

One invalid objection out of 67 owners had been received 
which was insufficient to defeat the project. 

There was no one present who wished to addressed the Court 
on the matter and it was, therefore, 

MOVED by Aid. Bowers, 
SECONDED by Aid. Bird, 

THAT the schedule as submitted on the initiative project by 
the City Treasurer and Collector, be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers, 
SECONDED by Aid. Bird, 

THAT the Court of Revision rise and report. 

- CARRIED UNANIMOUSLY 

COUNCIL 

MOVED by Aid. Bowers, 
SECONDED by Aid. Bird, 

THAT the report of the Court of Revision be received. 

- CARRIED UNANIMOUSLY 

Local Improvements - 
Subsequent Procedure 

The Council considered the following report of the City 
Manager dated April 29, 1976, concerning the subsequent procedure 
of the project before the Court of Revision this day: 


cont'd. . . . 
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Local Improvements - Subsequent 
Procedure (cont'd) 


The City Engineer reports as follows: 

' GENERAL 

A project for work on the "Initiative Principle" has been advanced 
under the provisions of By-law #4883, "Granville Mall Phase II By-law", and will 
come before a Court of Revision on May 4, 1976. 

The project is identified as follows: 

Schedule Item Type 
Initiative 435A 1 Granville Mall (Phase IIJ for 

Benches and Landscaping 


CAPITAL FUNDS 

The entire capital cost of this work is to be charged to the Property 

Owners. 


RECOMMENDATIONS 


I RECOMMEND, subject to the proceedings of the Court of Revision and 
subsequent approval by Council, that the "Initiative" project in Schedule 435A 
be undertaken." 


The City Manager RECOMMENDS that the above report of the City Engineer 
be approved. 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Boyce , 

THAT the foregoing recommendation of the City Manager be 
approved . 

- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 2:05 p.m. 

***** 


The foregoing are Minutes of the Special Council Meeting 
(Court of Revision) of May 4, 1976, adopted on May 11, 1976, 


MAYOR 



CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver was 
held on Tuesday, May 4, 1976, in the Council Chamber, commencing 
at 2:00 p.m. 

PRESENT: Mayor Phillips 

Aldermen Bird, Bowers, Boyce , Cowie, 
Harcourt, Kennedy, Rankin, 
Sweeney and Volrich. 

ABSENT: Alderman Marzari . 


PRAYER 

The proceedings in the Council Chamber were opened with prayer. 

'IN CAMERA ' MEETING 

The Council was advised there were no matters to be considered 
'In Camera' this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Harcourt 
SECONDED by Aid. Sweeney 

THAT the minutes of the Regular Council Meeting of April 27, 
1976, including the 'In Camera' portion, be adopted. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Rankin 
SECONDED by Aid. Volrich 

THAT the Regular Council recess to re-convene following the 
Special Council (Court of Revision) . 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Bowers 
SECONDED by Aid. Harcourt 

That this Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 


UNFINISHED BUSINESS 

Industrial Sites in the 
Thunderbird Neighbourhood 

Council, on April 27, 1976, at the request of Community Builders 
deferred the matter of Industrial Sites in the Thunderbird Neighbour- 
hood for a further week. Pursuant thereto, the Council was advised 
that the Company had this day requested that the matter be again 

deferred to the next meeting of Council on May 11, 1976, pending 
further discussion with civic officials. 

Mr. R. Youngberg, Associate Director - Area Planning advised 
Council on the matter and suggested there be no deferment, and that 
the date of sale and terms be as advertised 
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UNFINISHED BUSINESS (Cont'd) 

Industrial Sites in the 
Thunderbird Neighbourhood (Cont'd) 

Council was advised that a further report on this subject 
is expected from the Director of Legal Services and the Mayor 
suggested that when this report is before Council, the Manager's 
report (Building and Planning Matters) dated April 9, 1976, and 
the deferred motions of^April 27, 1976, be brought to Council's 
attention . 

MOVED by Aid. Bowers 

THAT the sale date not be extended to Community Builders with 
respect to industrial sites in the Thunderbird neighbourhood. 

- CARRIED UNANIMOUSLY 

Minimum Standards of 
Maintenance By-law. 

Consideration of this item was deferred, pending the hearing 
of delegations this evening. 


COMMUNICATIONS OR PETITIONS 

Regulation of Self Serve Gasoline 
Retailing Facilities. 

Gulf Oil Canada Limited, in a letter dated March 26, 1976, 
requested permission to appear before Council to support a request 
for renovation and re-development of four self-serve gasoline 
stations . 

It was noted that later this day, the Council will be consid- 
ering a policy report on self-serve gasoline station. 

MOVED by Aid. Harcourt 

THAT the delegation request from Gulf Oil Canada Limited be 
granted . 

^ - CARRIED UNANIMOUSLY 


International Red Cross 
Day - May 8, 1976. 

Under date of April 30, 1976, the Canadian Red Cross Society 
submitted a letter requesting that the City arrange to have Red 
cross Flags flown at City Hall and at the South end of Burrard 
Street Bridge on International Red Cross Day - May 8, 1976. It 
was noted that a cost of $125. is involved by City work forces. 

MOVED by Aid. Bird 

THAT permission be granted, and the City Engineer arrange to 
have Red Cross Flags flown at City Hall and at the South end of 
Burrard Street Bridge . 


- CARRIED UNANIMOUSLY 
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Board of Administration, August 28, 1970 . . . (PROPERTIES) . . . . i+ 

Item No. 5 cont'd 

"Mr. Miller's request was the third of its kind recently 
dealt with by Council, all of which were the result of 
the City's advertisement for sealed tenders on residential 
lots being offered for sale at a fixed price in the 
Southeast Sector of the City. It was thus necessary 
for the applicants to submit their offers on City lands, 
prior to completing financial arrangements for payment, 
if successful. We now have a considerable number of 
residential lots available on an over-the-counter basis, 
thus the situation is not likely to repeat itself in the 
near future. 

Prior to 1950 it had been the policy to request a deposit 
of $25.00 by cash or cheque, when accepting applications 
to purchase City-owned properties. This led to situationr 
where properties were tied up for a period of ll|. dayn 
or more on a $25.00 deposit, which in some cases eliminated 
other offers from being considered. 

This policy was reviewed by City Council on August 15, 
1950, who approved the following. 'Recommended that 
when an offer of $1,000.00 or more, to purchase City- 
owned property is received, such offer to be accompanied 
by a deposit of S% of the amount shown on the application 
to purchase . ' 

Sales policy has been subsequently reviewed at various 
times by City Council, and the requirement of a S% 
deposit has been confirmed. If an offer to purchase is 
accepted by Council, and the applicant decides not to 
proceed, then by policy the deposit is not refundable. 
This matter is covered in Item (1) of the Offer to 
Purchase form which states: 

'1. Agree that if I do not pay the balance of the cash 
payment referred to above within days after the 
date of acceptance of this offer by Council, my 
deposit will be forfeited to the City. ' 

For the past few months the real estate market has been 
unsettled and the sales have been slow. City Council 
has taken this fact into account when agreeing to the 
three recent refunds. 

I would suggest, however, that it would be to the City's 
best interests to confirm current policy of a S% deposit, 
non-refundable if offer accepted by Council - to prevent 
the submission of frivolous bids. 

Council will still have the prerogative of deviating 
from this stand if conditions of market or hardship 
warrant it. It is felt, however, that in the case of 
a refund approval the City should retain $50.00 of the 
deposit, representing administrative costs, which are 
payable by the purchaser of City lands." 

Your Board submits the foregoing report of the Supervisor of Property 
and Insurance for CONSIDERATION. 


% % 


-*r 
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Regular Council, May 4, 1976. ......... 

COMMUNICATIONS OR PETITIONS (Cont'd) 

"SAVE THE ERASER" - Slide Presentation 

Council noted a letter from S.P.E.C., dated April 28, 1976 
requesting permission to present a fifteen minute slide show today 
on the effects of urban expansion in the Vancouver Lower Mainland 
on the Eraser ecosystem. 

MOVED by Aid. Harcourt 

THAT the request of S.P.E.C. be granted and arrangements made 
for the slide presentation later this day. 

- CARRIED UNANIMOUSLY 


CITY MANAGER'S AND OTHER REPORTS 

A. MANAGER'S GENERAL REPORT 
APRIL 30, 1976 


Works & Utility Matters 
(April 30 , 1976) 

The Council considered this report which contains two 
Clauses identified as follows: 

Cl. 1: Closure of portion of Oak Street, South 

of S.W. Marine Drive 
Cl. 2: City Engineer Department - 90th Anniversary 

The Council took action as follows: 

Clauses 1 and 2 . 

MOVED by Aid. Bowers 

THAT the recommendation of the City Manager, as contained in 
Clause 1 be approved, and Clause 2 be received for information. 

- CARRIED UNANIMOUSLY 


Social Service and 
Health Matters 
(April 30, 1976> 

Renewal of Lease - 
West Health Unit, 
West Boulevard. 
(Clause 1) 

MOVED by Aid. Bird 

THAT the recommendation of the City Manager, as contained in 
this Clause, be approved. 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Building & Planning Matters 
(April 30, 1976) 

The Council considered this report \\-hi>.'h >,-oiit.i i two 
Clauses identified as follovv's: 

CI. 1: Self -Serve Gasoline Retailing in 

the City of Vancouver 
CI. 2: Construction of a Demonstration Woodframe 

House on Jericho - Habitat Forum 

The Council took action as follows: 

Self-Serve Gasoline Retailing 
in the City of Vancouver. 
(Clause 1) 

In considering this clause, the Council noted proposals 
contained in the report which the Director of Planning had summarized. 
The Council dealt with each proposal separately as follows: 

MOVED by Aid. Bowers 

THAT City Council adopt a policy of allowing transfer of 
self serve gas station licenses from one location to another provided 
that the total number of self serve gas stations in the City remains 
the same, with the proviso that no pre-existing service bays be 
closed at the new location. 

- LOST 

(Aid. Bird, Har court, Kennedy, Rankin, Sweeney and 
Volrich opposed) 

MOVED by Aid. Bowers 

THAT the guideline for allowing addition of locations for self- 
serve gasoline retailing to Schedule B of Bylaw No .4450 be increased 
to 22 percent of any company's total gasoline retailing outlets as 
listed by the Director of Planning for April 1st, 1975. 

- LOST 

(Aid. Bird, Boyce, Cowie, Harcourt, Kennedy, Rankin, 
Sweeney, Volrich and the Mayor opposed) 

MOVED by Aid. Bowers 

THAT Applications for self-serve gasoline retailing licenses 
from companies which can demonstrate that they have five or less 
total gasoline retailing outlets, whether in the City of Vancouver 
or not, be individually considered by City Council and locations 
granted for addition to Schedule B of Bylaw 4450, if the evidence 
presented demonstrates to the satisfaction of City Council that 
competition in the vicinity of the proposed self serve location is 
such to prevent a small company from competing if not permitted to 
also be self serve. 

- LOST 

(Aid. Bird, Harcourt, Kennedy, Rankin, Sweeney 
and Volrich opposed) 

No further action was taken with respect to this clause. 

Clause 2 . 

MOVED by Aid . Kennedy 

THAT the recommendation of the City Manager, as contained in 
this Clause, be approved. 

- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Fire and Traffic Matters 
(April 30, 1976) 

Granville Mall 
(Clause 1) 

MOVED by Aid. Harcourt 

THAT this report be received and no further action be taken. 

- CARRIED UNANIMOUSLY 


Finance Matters 
(April 30, 1976) 

The Council considered this report which contains two 
Clauses identified as follows: 

Cl. 1: Funding request, City Planning Commission 
CI. 2: Collection of Fines on By-law Infractions 

The Council took action as follows: 

Funding Request: 

City Planning Commission. 

(Clause 1) 


MOVED by Aid. Volrich 

THAT the 1976 direct cost of the City Planning Commission, 
in the amount of $42,122 be approved, as detailed in this clause. 

- CARRIED UNANIMOUSLY 


Collection of Fines on 
By-law Infractions. 
(Clause 2) 


MOVED by Aid. Bird 

THAT the recommendation of the City Manager, as contained in 
this clause be approved after inserting an effective date of 
'January 1, 1977' in paragraph (a). 

- CARRIED UNANIMOUSLY 


The Council discussed the matter of Pound Officers being 
authorized to issue tickets, and also discussed the issuance of 
tickets for parking meter offences. 

MOVED by Aid . Harcourt 

THAT the Mayor be requested to pursue both of these matters 
with the Police Commission immediately upon receiving the relative 
information from the civic officials. 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Personnel Matters 
(April 30, 1976) 

Business Orientation 
Programme . 

(Clause 1) 

MOVED by Aid. Bowers 

THAT the recommendation of the City Manager, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 


Property Matters 
(April 30, 1976) 

The Council considered this report which contains five 
Clauses identified as follows: 

CI. 1: False Creek Ground Leases 

CI. 2: Provincial Government - Extension Request 

N/S Keefer between Heatley and Hawks 

Avenues (Strathcona Area) 
CI. 3: Vancouver Ticket Centre Ltd. Lease - The 

Queen Elizabeth Theatre Inside Box Office 
CI. 4: Lease of Lot E, Block 122, D.L. 541, W/S 

Granville, South of Pacific 
CI. 5: Mount Pleasant N.I. P. Site Office - 

670 East Broadway 

The Council took action as follows: 
Clauses 1-5 (inclusive) 

MOVED by Aid. Bird 

THAT the recommendations of the City Manager, as contained in 
Clauses, 1, 2, 3, 4 and 5 of this report, be approved. 

- CARRIED UNANIMOUSLY 


Funds re School Safety Patrols 

Prior to considering the O.T.C. report. Alderman Bird requested 
that Council consider approving funds to the School Safety Patrols 
in the amount of $3,200, for the purpose of pins, prizes, awards 
and payment re P.N.E. Playland. The Alderman explained that there 
was insufficient time for the 0,T.C. to consider this matter prior 
to the School Patrol Banquet. 

MOVED by Aid. Bird 

THAT an amount of $3,200 be approved in respect of the School 
Safety Patrols for the purpose detailed above. 


- CARRIED UNANIMOUSLY 
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CITY MANAGER ■ S AND OTHER REPORTS (Cont'd) 


I. Report of Official Traffic 
Commission, April 7, 19 76 


The Council considered this report which contains eight 
Clauses identified as follows: 


CI. 

1: 

CI. 

2 : 

CI. 

3 : 

CI. 

4 : 

CI. 

5: 

CI. 

6 : 

CI. 

7 : 

CI. 

8 : 


Traffic Signal Controls - 1976 Program 
Request for Pedestrian Activated Signal 
at 22nd Avenue and Victoria Drive 
Traffic Signal Request - Marine Drive 
in the Vicinity of Blenheim Street 
Request for Patrol Activated Signal at 
the Intersection of 12th Avenue and St. 
George Street 

Bus Stop - 41st Avenue at Beatrice Street 
Material for Bus Stop Signs 
Traffic Safety Education 

Senior Citizens Pedestrian Safety Lectures 


The Council took action as follows 


Traffic Signal Controls - 

1976 Program. 

(Clause 1) 


MOVED by Aid . Bird 

THAT the recommendations of the Commission, as contained in 
this clause, be approved. 

- (carried) 

(Aid. Harcourt opposed) 

MOVED by Aid. Volrich 

THAT the paragraphs in the clause dealing with Pedestrian 
Signals and Vehicular Signals be deferred until later this day, 
pending the hearing of delegations. 

- LOST 

(Aid. Bird, Boyce , Cowie, Kennedy, Rankin, Sweeney 
and the Mayor opposed) 

The motion to defer having lost, the motion by Alderman 
Bird was put and CARRIED 


Clause 2 , 3 and 4 . 

Consideration of the above Clauses 2, 3 and 4, was deferred, 
pending the hearing of delegations this evening. 


Clauses 5 - 8 (inclusive) 

MOVED by Aid . Bird 

THAT the recommendation of the Commission, as contained in 
Clause 5 be approved, and Clauses 6, 7 and 8 be received for 
information . 

- CARRIED UNANIMOUSLY 
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CITY mNAGER'S AMD OTHER REPORTS (Cont'd) 

II . Report of Standing Committee 
on Community Services. 
(April 29, 1976) 

Downtown Eastside Community 
Workers Association - Grant 
to Attend Conference. (Clause 1) 

MOVED by Aid. Rankin 

THAT the recommendation of the Committee, as contained in this 
Clause be approved . 

- CARRIED BY THE 

REQUIRED MAJORITY. 

(Aid. Kennedy and Sweeney opposed) 


III . Report of Standing Committee 
on Planning and Development 
(April 29, 1976) 

Selection of Areas - Neighbourhood 
Improvement Programs - 1976 

MOVED by Aid. Bowers 

THAT the recommendations of the Committee, as contained in 
this Clause, be approved. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Harcourt 

THAT the Director of Planning report back on the extra staff 
and funding needed to start a local area planning process this year 
in the Hastings-Sunrise area in preparation for a Neighbourhood 
Improvement Program in 1977. 

- LOST 

(Aid. Bird, Bowers, Boyce , Kennedy, Sweeney, Volrich 
and the Mayor opposed) 


IV. Report of Special Committee 
re U.N. Conference. 
( May 3, 1976.) 

Habitat: Additional Projects 
and Funds . 

(Clause 1) 

MOVED by Aid . Kennedy 

THAT the recommendations of the Committee, as contained in 
this report, be approved. 

- (carried unanimously) 

MOVED by Aid. Bowers (in amendment) 

THAT the project "World of Stanley Park" book, in the amount 
of $2,350, be deleted. 

- LOST 

(Aid. Bird, Boyce, Cowie , Kennedy, Rankin, Sweeney 
and Volrich opposed) 
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The Council considered related Habitat Matters as follows: 

Alderman Harcourt - advised that Habitat Forum plans and program 
were proceeding as scheduled and within the budget, and requested that 
Council Members support a clean-up program scheduled for May 15 
and 16, 1976. 


Alderman Kennedy - referred to a letter received from Hometown 
Habitat Guide, in which it was proposed a street in the central core 
area be closed to vehiclular traffic for one day during Habitat, 
June 5, 1976, was proposed, 

MOVED by Aid , Boyce 

THAT the City Manager be requested to investigate and report, 
in consultation with the Robson Street Merchants, whether Robson 
Street could be closed to vehicular traffic on June 5, 1976. 

- CARRIED 

(Aid. Bowers, Kennedy and Sweeney opposed) 


RISE FROM COMMITTEE OF THE WHOLE 

MOVED by Aid. Volrich 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

ADOPT REPORT OF COMMITTEE OF THE WHOLE 

MOVED by Aid. Volrich 
SECONDED by Aid. Harcourt 

THAT the report of Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


BY-LAWS 


1. BY-LAW TO ASSESS CERTAIN REAL PROPERTY 
IN THE YEAR 19 76 FOR THE PURPOSE OF 
DEFRAYING THE COSTS AND CHARGES WITH 
RESPECT TO CERTAIN COLLECTIVE PARKING 
PROJECTS 


MOVED by Aid. Volrich, 
SECONDED by Aid. Rankin, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Volrich, 
SECONDED by Aid. Rankin 

THAT the By-law be given second and third readings and the 

Mayor and City Clerk be authorized to sign and seal the By-law. 


- CARRIED UNANIMOUSLY 
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BY-LAWS (Cont'd) 

2 . BY-LAW TO DIVERT A PORTION OF FUNDS 
BORROWED FOR THE GEORGIA VIADUCT 
UNDER THE AUTHORITY OF BY-LAWS 4661 
AND 4687 SO THAT THEY MAY BE USED 
FOR THE CONSTRUCTION AND IMPROVEMENT 
OF STREETS 


MOVED by Aid. Volrich, 
SECONDED by Aid. Sweeney, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Volrich, 
SECONDED by Aid. Sweeney, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 


MOTIONS 


1. Allocation of Land for Lane 

Purposes (962 East 14th Avenue) 

MOVED by Aid. Boyce, 
SECONDED by Aid. Harcourt, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for lane purposes, the following described lands: 

South 2 feet of the West 12 feet of Lot 15 of 
Subdivision "C", Block 173, District Lot 264A, 
the same as shown on plan prepared by G, Girardin, 
B.C.L.S., dated February 20, 1976, and marginally 
numbered LF 7556. 

(962 East 14th Avenue); 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes, and declared to form and constitute portions of 
lane . 


- CARRIED UNANIMOUSLY 
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MOTIONS (Cont'd) 

2 - Charter Amendment 

MOVED by Aid. Boyce 
SECONDED by Aid. Rankin 

THAT WHEREAS the present Charter provision in respect of pro- 
hibiting certain businesses from carrying on in the City requires 
a unanimous vote of the Members present under Section 203 (d) : 

AND WHEREAS such a provision can be onerous on Councils in 
discharging their responsibilities to the citizens: 

AND WHEREAS certain other important decisions of Council 
require only a two- thirds vote of the Members of Council: 

THEREFORE BE IT RESOLVED THAT the Council instruct the Director 
of Legal Services to seek a Charter Amendment to Section 203 (d) to 
provide for a two-thirds vote of Council Members rather than a 
unanimous vote in the matter of prohibiting the carrying on of 
business, trade, profession or other occupation in the City. 

- CARRIED 

(Aid. Bird, Bowers, Kennedy and Volrich opposed) 


NOTICE OF MOTION 

Alderman Rankin submitted the following Notice of Motion/ 
which was seconded by Alderman Harcourt, and recognized by the Chair: 

MOVED by Aid. Rankin 
SECONDED by Aid. Harcourt 

THAT WHEREAS a reasonable formula of service and cost for the 
use of public transit has been adopted by British Columbia Hydro 
and Power Authority in the last few years such that patronage has 
increased significantly, especially during rush-hour periods; 

AND WHEREAS increases in bus fares and cuts in service will 
decrease the patronage of public transit and result in the increase 
in the use of private automobiles during the congested rush-hour 
period ; 

AND WHEREAS an increase in private automobile use will congest 
Vancouver streets, resulting in arterial widening and up-grading of 
residential streets to provide new arterial traffic corridors - 
both of which will result in a subsidy of the private automobile 
use by the Vancouver tax-payers which they do not want nor can they 
afford ; 

THEREFORE BE IT RESOLVED THAT the Vancouver City Council request 
that British Columbia Hydro and Power Authority take no action to 
cut bus services or increase bus fares before meeting with the 
Vancouver Council and staff. 


(Notice ) 
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ENQUIRIES AND OTHER MATTERS 

Unsightly Fence . 

Aid. Volrich referred to the unsightly fence 

surrounding Blocks 61 and 71, the 
Provincial Government Complex, 
and requested the Mayor to take 
up with the Provincial Government 
some method of improving its 
appearance . 

Paving Tenders - False Creek 

Aid. Harcourt enquired when Council would be 

considering the matter of paving 
tenders in Area 6 - False Creek. 
The Mayor advised that it is 
anticipated this report will be 
before Council on May 11, 1976. 


RECOGNITION 

At this point in the proceedings the Council gave recognition 
to Mrs Theresa Galloway, whose name has been inscribed in the Civic 
Merit Book. The Mayor presented Mrs. Galloway with an extract from 
the Merit Book and a gold medallion. Mrs Galloway responded, 
expressing her appreciation to Council. 


A short recess was observed at this time. 


Slide Presentation re Eraser River 
Estuary, etc.; S.P.E.C. 

Mr. Gary T. Gallon, Executive Director of the Canadian Scientif 
Pollution & Environmental Control Society, appeared and presented 
slides of the Eraser River estuary and related lands to express 
environmental concerns with creeping development in this area and 
effect on the natural habitat. 

During discussion which followed considerable concern was 
expressed at the serious problem posed by the metal content in the 
river, and it was agreed that this problem was regional. 


The Council recessed at 4.25 p.m. to reconvene 
at 7.30 p.m. 


CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver was 
held on Tuesday, September 8, 1970, in the Council Chamber, at 
approximately 9:30 A.M. 


PRESENT ; His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 
Hardwick, Linnell, Phillips, 
Rankin, Sweeney and Wilson 

CLERK TO THE COUNCIL ; D. H. Little 

PRAYER The proceedings in the Council Chamber were opened 

with prayer. 

PRIVILEGE ; Alderman Wilson advised the Council that Major 

J.S. Matthews, the City Archivist, reached his 92nd 
birthday on September 7, 1970. 

His Worship the Mayor stated he would be extending 
the best wishes of Council to the Major. 


ADOPTION OF MINUTES 


MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT the Minutes of the Special Council Meeting (Public 
Hearing), dated August 27, 1970, be adopted, after amendment in 
respect of Item 6 on page 7, by deleting the resolution as recorded 
and restating the resolution as follows: 

'MOVED by Aid. Calder, 

THAT Mr. C. Tabory be not permitted to withdraw this 
application; 

FURTHER THAT this application to rezone be not 
approved. ' 

- CARRIED 


MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT the Minutes of the Regular Council Meeting (including 
•in Camera'), dated September 1, 1970, be adopted. 

- CARRIED 


MOVED by Aid. Linnell, 
SECONDED by Aid. Sweeney, 

THAT the Minutes of the Special Council Meeting (In Camera) 
dated September 3, 1970, be adopted. 

- CARRIED 


COMMITTEE OF THE WHOLE 


MOVED by Aid. Linnell, 
SECONDED by Aid. Adams, 

THAT this Council resolve itself into Committee of the 
Whole, His Worship the Mayor in the Chair. 


- CARRIED 


Regular Council, May 4, 1976 


The Regular Council reconvened at approximately 9.30 p.m. 
following the Special Council (Public Hearing) with Deputy Mayor 
Alderman Boyce in the Chair, and the following Members present: 

PRESENT: Deputy Mayor Alderman Boyce 

Aldermen Bird, Bowers, Cowie , Kennedy, 

Harcourt, Rankin, Sweeney & Volrich. 

ABSENT: Mayor Phillips 

Alderman Marzari . 


Report of Official Traffic 
Commission - April 7, 1976 . (Cont'd) 

Clauses 2, 3 & 4. 

In considering the balance of the clauses in this report, the 
Council heard the following delegations and took action as noted. 

Traffic Signal Request - Marine 
Drive - Vicinity Blenheim St. 
(Clause 3) 


Mr. Williams, a representative of the Southlands Ratepayers' 
Association, submitted a document summarizing his submission in 
support of the traffic signal at the intersection of South-west 
Marine Drive and Blenheim Street, and referred to the concerns of 
the residents in the area, particularly in regard to the safety 
of school children crossing Marine Drive. 

MOVED by Aid. Bird 
SECONDED by Aid. Bowers 

THAT there be no change in the traffic controls at Marine 
Drive and Blenheim Street at this time. 

- (deferred) 

MOVED by Aid. Volrich 
SECONDED by Aid. Harcourt 

THAT further consideration of the foregoing be deferred until 
Council has heard other delegations speaking in support of signals 
at other locations . 

- CARRIED 

(Aid. Kennedy opposed) 

Request for Pedestrian Activated 
Signal at 22nd Avenue and Victoria 
Drive. (Clause 2) 

Mr. Currie, Chairman of the Lord Selkirk School Consultative 
Committee, submitted a brief and addressed the Council in support 
of a pedestrian-activated signal at this location, advising that 
N.I. P. Funds are available. 

Request for Patrol Activated 
Signal - 12th Ave. & St. George St. 
(Clause 4) 


Mr. Geddes, Principal of Mount Pleasant School, spoke in 
support of the dangerous situation at 12th Avenue and St. George 
Street involving school patrol children, and the serious need for 
a signal light at this intersection. 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Report of Official Traffic 
Commission - April 7, 1976 . (Cont'd) 

In considering this topic the Council noted a report from the 
City Manager dated April 21, 1976, in which the City Engineer stated 
that no change is required in traffic control at Marine Drive and 
Blenheim Street- At 12th Avenue and St. George Street locations, 

the City Engineer recommended that five elm trees be removed and a 
utility pole be erected. 

MOVED by Aid . Bird 
SECONDED by Aid. Bowers 

THAT there be no change in traffic controls at Marine Drive 
and Blenheim Street at this time. 

- LOST 

(Aid. Cowie, Harcourt, Kennedy, Rankin, Sweeney, Volrich 
and Deputy Mayor Alderman Boyce opposed) 


MOVED by Aid. Kennedy 
SECONDED by Aid. Rankin 

THAT a traffic and pedestrian activated signal be installed 
at Marine Drive and Blenheim Street, and the City Engineer report 
on the source of funds required. 

- CARRIED 

(Aid. Bowers and Harcourt opposed) 

MOVED by Aid. Volrich 
SECONDED by Aid. Harcourt 

THAT a pedestrian activated signal at 22nd Avenue and Victoria 
Drive be installed, subject to N.I. P. funding as the source of funds. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Sweeney 
SECONDED by Aid. Harcourt 

THAT a pedestrian activated signal at 12th Avenue and St. George 
Street be installed and the City Engineer report on the source of 
funds required. 

- CARRIED 

(Aid. Bowers opposed) 


UNFINISHED BUSINESS (Cont'd) 

Minimum Standards of Maintenance By-law. 

Council received a delegation from Ms. Jean Swanson and Ms. 
Libby Davis, speaking on behalf of Renters United for Secure Housing, 
Grandview Tenants' Association, Downtown Eastside Residents' Assoc- 
iation and Vancouver Tenants' Council, which had amalgamated to form 
the Vancouver Tenants' Federation. 

The delegation submitted a brief in which the Council was 
requested to pass a resolution - that the Standards of Maintenance 
By-law be strictly enforced and that certain sections of the By-law 
be deleted and replaced with the organization's proposals. The 
delegation also submitted a letter from D.E.R.A. requesting that 
officials investigate premises at 630 Alexander Street and 1168 
Hastings Street on possible violations of the By-law. 


Cont ' d . 
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UNFINISHED BUSINESS (Cont'd) 


Minimum Standards of Maintenance 
By-law (Cont'd) 

MOVED by Aid. Harcourt 
SECONDED by Aid. Bowers 

THAT the submissions be received and referred to the Housing 
and Environment Committee and, in the meantime, a report be 
submitted by the Director of Permits and Licenses and the Director 
of Legal Services with respect to the organization's brief. 


- CARRIED 


(Aid- Rankin opposed) 


The Council adjourned at 10.40 p.m. 


The foregoing are Minutes of the Regular Council Meeting 
of May 4, 1976, adopted on May 11, 1976. 
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Manager's Report, April 30, 1976 (WORKS - 1) 

WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 


RECOMMENDATION : 

1. Closure of Portion of Oak Street South of S.V. Marine Drive Adjacent to 

Subdivisions B and C of Lot 18 of Lots 18 to 30, Block C and Lots 24 to 33, 
Block D and of Blocks Y and Z, District Lots 319, 324 and Part of 323, 
Plan 3408 


The City Engineer reports as follows: 

"The west 7 feet of Subdivisions B and C of Lot 18 of Lots 18 to 30, Block C 
and Lots 24 to 33, Block D and Blocks Y and Z, District Lots 319, 324 and part of 
323, Plan 3408 were established for road when the City had plans for widening this 
portion of Oak Street to an 80-foot wide street. It is now planned for this portion 
of the street to remain 66 feet in width. The owner of the above-mentioned Sub- 
divisions B and C has applied to purchase these 7-foot strips abutting this land. 

I RECOMMEND that the west 7 feet of Subdivisions B and C of Lot 18 of Lots 18 
to 30, Block C and Lots 24 to 33, Block D and Blocks Y and Z, District Lots 319, 
324 and part of 323, Plan 3408, which are established for road be closed, stopped 
up and conveyed to the abutting owner subject to the following conditions: 

(a) The closed road to be consolidated with the abutting lands. 

(b) The applicant to pay $4,620 in accordance with the recommendation of the 
Supervisor of Property and Insurance." 

The City Manager RECOMMENDS that the foregoing be approved. 
INFORMATION : 

2. City Engineering Department - Ninetieth Anniversary 
The City Engineer reports as follows: 

"The first City Engineer was appointed by the first meeting of Council, 
May 10, 1886, along with the first City Clerk, Assessment Commissioner and 
Police Magistrate. ¥e thus share with the City Clerk's office the position 
of senior existing civic department. 

When Council next meets, these two departments will have entered their 
tenth decade of service to the City of Vancouver." 

The City Manager submits the report of the City Engineer to Council for 
INFORMATION. 


fOR COUNCil ACTION SEE PAGE(S) >£1 
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MANAGER'S REPORT, April 30, 1976 (SOCIALS -1) 


SOCIAL SERVICE AND HEALTH MATTERS 


RECOMMENDATION 

1. Renewal of Lease of Additional Office and Clinical Space, 
West Health Unit - 5957 West Boulevard, Vancouver, B.C. 


The Medical Health Officer reports as follows: 

"City Council, at its meeting of February 2, 1971, authorized the entering 
of five (5) year lease for rental of premises at 5957 West Boulevard to be 
used by West Health Unit staff, at an annual rental of $3,420.00 - the City 
to have the right of renewal for a further year or part thereof at a rental 
to be mutually agreed upon but containing no arbitration clause. 

Accordingly the necessary agreement was executed between the City and 
the owners of the building on June 1, 1971, and the period of the lease was 
specified from June 1, 1971 to May 31, 1976. 

In addition to regular holding of pre-natal classes and Child Health 
Centres, the building is also used for Nurses' meetings, staff meetings. 
Physicians meetings. Psychiatric meetings, U.B.C. student programs, V.V.I, 
student lectures, in-service education, etc. 

The building is close to West Health Unit making it readily accessible 
for meetings. It has locked storage space for equipment and supplies, adequate 
washroom facilities and smaller rooms adjoining the main one for private 
counselling, developmental testing of children, etc. 

The Supervisor, Property and Insurance Division, has informed me~that the 
owners of the building are willing to renew the lease for another three years 
from June 1, 1976 at a yearly rental of $5,400.00. The owners have agreed to 
repair the leak in the north wall of the building and to replace the stained 
ceiling tile inside the premises at no cost to the City. 

The sum of $3,420.00 (based on existing rental and pending the renewal 
of the lease) has already been provided in this year's budget of the Health 
Department for the rental of 5957 West Boulevard for the West Health Unit 
(account code 6801/62). An additional amount of $1,155.00 will be required 
to pay the Increased rental for the period June 1, 1976 to Dec. 31, 1976. 
Rental for the period January 1, 1977 to December 31, 1977, will be $5,400.00 

Your Medical Health Officer recomnends: 

(a) the renewal of the lease with the owners of 5957 West Boulevard 
for a further period of three (3) years from June 1, 1976 to 
May 31, 1979, at a fixed rental of $5,400.00 per annum - the 
City to have the right of renewal for a further two years or part 
thereof at a rental to be mutually agreed upon, but containing 

no arbitration clause. 

(b) an additional sum of $1,155.00 be provided from Contingency Reserve 
to meet the increased rental from June 1, 1976 to December 31, 1976. " 


The City Manager RECOMMENDS that the foregoing report of the 
Medical Health Officer be approved. 


FOR COUNCIL ACTION SEE PAGErS) . ^ 
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BUILDING & PLANNING MATTERS 

CONSIDERATION 

1. Self Serve Gasoline- Retailing. in the City- of -Vancouyer > - 
The Director of Planning reports as follows: 


"By City Council resolution, April 8th, 1975, the Director of Planning was to 
reassess the gasoline retailing situation in the City of Vancouver after one 
year. On March 16th, 1976, City Council deferred a decision on two self 
serve station applications pending a report from the Director of Planning on 
the City's experience to date with self serve gas stations. This report is a 
reassessment of self serve gasoline retailing in Vancouver produced in response 
to these two resolutions, and updates the report 'Self Serve Gasoline Retailing 
in the City of Vancouver'. (City Planning Department, February, 1975.) 

Last year. City Council, after considering a report from the Director of Planning 
which recommended no control of self serves at that time, decided 
that they wished to restrict the total nurrt)er of self serve gas stations to 15 
percent of the total (April 17th, 1975). Due to legal considerations, the 
limitation of self serve gas stations could only be achieved through a licencing 
bylaw which entailed a list of approved locations for self serves, called 
'Schedule B' , which could only be added to by resolution of City Council. This 

I was agreed to on May 27th, 1975, and the Licencing Bylaw No. 4450 was enacted by 

' City Council on June 17th, 1975. 

At the time City Council originally considered the self serve gas station ques- 
tion (February, 1975), there were a total of 42 fully or partially self serve 
gas stations in the City, and this represented 13.5 percent of the City total 
gas stations of all types (318). However, in the period before June, 1975, when 
the legal power was provided to prevent self serve conversion through the 
licence bylaw, a number of gas stations were converted to self serve by one 
of the following methods: 

(i) A pump installation permit was obtained from the Fire Warden for installa- 
tion of a self serve pump only. No other construction was required, so 
that no building permits were applied for or required. 

(ii) A building permit for canopy construction or alterations was obtained in 
conjunction with a pump installation permit. The building permit was not 

! required to state that it was for self serve conversion and often did not. 

A number of stations had issued building permits outstanding after the intro- 
duction of the licence bylaw controlling self serve conversions. Seven stations 
in this category were approved for addition to Schedule B of the Licence Bylaw No. 
4450, on July 22nd, 1975. 

i After July, 1975, no self serve gas stations were allowed unless the number of 
I self serves under a company name was less than 15 percent of each company total 
I gas stations (as originally intended by City Council in April, 1975), unless 
deferred from earlier. 

There are currently a total of 74 self serve gas stations in the City, which 
represents 23 percent of all gas stations open as of April, 1975. If the 15 
percent guideline had been implemented across the board, the maximum number of 
self serve gas stations in Vancouver would be 48. The distribution by company 
is shown in Appendix A. 

Current Trends 

j 

Consumer acceptance of self serve gas stations appears to be continuing, the 
cost saving possible has, if anything, accentuated in the past year, and in 
addition, several of the more recent conversions to self serve have retained 
the service bays so that there is no reduction in auto service to the public. 
It has been discovered that the Automotive Trades Association of Ontario does 
not oppose self serves provided they are leased to a lessee-operator. 
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(BUILDING - 2) 


In a survey of oil company policies reported in the report 'Self Serve Gasoline 
Retailing in the City of Vancouver' referred to earlier, it was noted that nrast 
companies foresaw an eventual mix of about 20 to 25 percent of retail outlets 
being self serve. However, as can be seen from Appendix A, most companies now 
have well over this proportion as self serve. 

A recent brief to Ontario's Royal Commission on petroleum products pricing by 
Imperial Oil Ltd. predicted that self serve gasoline stations will account for 
about 50 percent of urban market sales. 

I There is some pressure for the conversion of more stations to self serve in 
Vancouver, and a year of controls has revealed some apparent deficiencies in the 
fairness of the system. Given the legal problems involved, however, there are 

I difficulties involved in any major reconception of control mechanisms. 

(1) The lack of a policy on transfer of self serve rights. To date. City 

Council has refused one transfer (reconverting an existing self serve back 
to conventional in order to convert to self serve elsewhere), approved one, 
and has one pending consideration. There is a need for a clear policy on 
j this. 

' (2) The fact that some oil companies were ahead of others in their conversion 
schedule, and the fact that some companies considered it ethical to convert 
to self serve (using one of the two methods already outlined) after City 
I Council had resolved to limit self serves but before it had the legal power 
' to prevent conversion, has led to the situation where a competitive advan- 
I tage has been 'frozen'. Naturally enough, the companies with the smaller 
i proportions of these outlets feel this is unjust, and consider that they 
I should be permitted to convert to self serve up to the levels of other 

companies. However, some companies with larger proportions of self serves 
! feel that they got a competitive advantage through foresight and see no 
reason why others should be allowed to convert while they cannot. 

(3) There is a problem with companies with a small number of outlets where 
these are small companies (as opposed to larger companies with a small 
portion of the Vancouver market). Inflationary costs are not able to be 
absorbed by these companies as well as by larger companies and the choice 
here in reality may turn out to be self serve station or no station. Lack 
of competition with the majors could only harm the public good. On the 
other hand, the 'independents' do have a disproportionately large proportion 
of the actual sales of gasoline and do not have the overheads of larger 
companies. So there is a need to be fair, but fair to both large and small 
companies, to permit fair competition by, but not give undue advantage to, 
the smaller companies. 

Approaches to Solutions 

These apparent inequities can be partially corrected within the bounds of the 
current control system utilizing the Licence Bylaw, provided City Council still 
wishes to control self serves: 

(1) It is believed that it is not appropriate for the City to 'freeze' the 
present locations of self serve gas stations, since where there is a limit 
to the number allowed, the market may be expected to distribute them such 
that the maximum utilization is possible; this, in turn, is likely to be 
where public acceptance of self serves is highest. Therefore, adoption of 

a policy of^ permitting transfer of self serves licences from one location to 
another should be considered. A proviso that no pre-existing service bays 
are closed at the new location may also be considered necessary. 

(2) Recognizing that most companies now have well over 15 percent of their 
gasoline outlets as self serves but that a few have less than 15 percent. 
Council may wish to increase the guideline for the proportion of retail 
outlets that are self serve to 22 percent. This would have the net effect 
of allowing 7 more self serve outlets in the City, but all would be permitted 
to companies with less than what might be reasonably considered a 'fair 
share' of the present market. On the other hand, this would still not 
permit these companies to attain the same proportions as their competitors 
who, for one reason or another, obtained more self serve outlets prior to 
controls. The overall self serve percentage in the City would rise from the 
current 23 percent to 25 percent. 
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Clause No. 1 Continued . 

j (3) To ensure that the City does not legislate small companies out of business, 
I it is considered that City Council should consider each application for 

I self serve conversion from companies with five or less outlets in the City 

of Vancouver and who can demonstrate that their operations are confined to 
five or less stations (whether or not they are all in the City of Vancouver) 
i on an individual basis and decide for each individual location whether the 

competition in the surrounding area from larger companies, particularly if 
self serve, is such to warrant the small company station to convert to self 
serve. Fragmentary as this process may be, it is considered justifiable in 
the interests of fairness, to guard against undue penalization of businesses 
unable to otherwise compete, and maintain for the long term competition 
which would be in the public good. 

In summary, then, the Director of Planning suggests that if City Council wish to' 
retain control of self serve gas station conversions, the following amendments 
to the present system be considered: 

(1) City Council adopt a policy of allowing transfer of self serve gas station 
licences from one location to another provided that the total number of 
self serve gas stations in the City remains the same. 

(2) The guideline for allowing addition of locations for self serve gasoline 
retailing to Schedule B of Bylaw No. 4450 be increased to 22 percent of any 
company's total gasoline retailing outlets as listed by the Director of 
Planning for April 1st, 1975. 

(3) Applications for self serve gasoline retailing licences from companies which 
can demonstrate that they have five or less total gasoline retailing outlets, 
whether in the City of Vancouver or not, be individually considered by City 
Council and locations granted for addition to Schedule B of Bylaw 4450 if 
the evidence presented demonstrates to the satisfaction of City Council that 
competition in the vicinity of the proposed self serve location is such to 
prevent a small company from competing if not permitted to also be self 
serve." 

The City Manager submits the above. report, of the -Director of 
Planning for., the - CONSIDERATION of. City Council. 


RECOMMENDATION 

2. Construction- of a.. Demonstration Woodframe House on. Jericho - 
Habitat -Forum. . - . , .,. 


The Director of Permits and Licenses reports as follows : 

"Mr. R. J. Borrie, Executive Secretary of the British 
Columbia Council of Housing and Urban Development 
Association of Canada (H.U.D.A.C.) in a letter to the 
Mayor and City Council explained that their Association 
wished to construct a two-bedroom bungalow at Habitat 
Forum. The purpose is to show different construction 
methods which do not presently meet existing bylaws. 
City Council is being requested to waive the regulations 
and inspections for the ten-day construction period 
and during the time of Habitat Forum, where it will 
be on display. (See Appendix I) 

The plans of the proposed building have been reviewed 
with Mr. Al Koehli and it is our opinion that the 
structure can be erected with a temporary building 
permit which is provided for in the Building Bylaw. 
Mr. Koehli is aware of the requirements. This 
will allow the building to be undertaken for the 
purpose intended at Habitat Forum, after which the 
building must be removed and if relocated in Vancouver 
must comply with all bylaw requirements," 


The City Manager RECOMMENDS that the c±»ove report of the Director 
of Permits and Licenses be approved. tntt rnnurn */-ti«.. L 

COUNCJl ACTION SEE PAG^S) .0... 
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MANAGER'S REPORT, April 30, 1976 (FIRE - 1) 


FIRE AND TRAFFIC MATTERS 


INFORMATION AND CONSIDERATION 
1 . Granville Mall 


The City Engineer reports as follows: 

"The purpose of this report is to provide information on matters 
relating to Granville Mall; first, the provision of planters and benches recently 
initiated by Council under the Local Improvement Procedure, secondly, the proposal 
to remove buses from Granville Mall during Habitat. 

Planters and Benches 

The attempt to provide planters and benches through the petition 
process was unsuccessful and recently Council decided to initiate these improve- 
ments at the request of the Granville Mall Association. The Court of Revision, 
in this regard, will be on May 4th and if there is not a majority of property 
owners objecting, improvements can proceed on the Phase 2 portion. From a survey 
of property owners and merchants it is very likely that the project will proceed. 
In the meantime, certain planters are being constructed under Phase 1 funds which 

' were approved in a previous Local Improvement Procedure. These are being con- 
structed at this time and will start to appear on Granville Mall in the near 

j future. 

Another program approved by Council for Granville Mall is the pro- 
I vision of Christmas lights. This still requires processing through the Local 
Improvement Procedure and this is under way. 

i Some other improvements and corrections remaining from Phase 1 

I will be taking place during 1976. It is anticipated that approximately 30 benches 
can be installed prior to the Habitat Conference. We also expect associated 
planters containing shrubs and flowers to be in place for the Conference. 

Removal of Transit from Granville Stireet 

Removal of transit from the Mall for a trial period during Habitat 
has been discussed with both the Granville Mall Association and B. C. Hydro. 
Special meetings have been held with the merchants and they have been inforaed 
that the proposal is feasible. However, they report that the response to a 
questionnaire circulated by the Mall Association was largely negative with approx- 
imately two- thirds opposed. This result is similar to that determined by an 
informal telephone poll last summer. 

B. C. Hydro has expressed strong opposition to the proposal to 
remove transit from the Mall. They contend that operational problems related 
I to the proposal would seriously impair the level of service in the Downtown area 
' and that long delays could be expected. They also report that transit drivers, 
i through their Union, have expressed their concern for such a proposal, 
i 

The transit authority's concerns are that transit vehicles re- 
moved from Granville Mall would be diverted to Howe and Sejrmour Streets, more 
I than doubling the present volume of buses on these streets. This would cause 
I considerably increased congestion on these two major downtown streets and would 
I be further compounded by the expected traffic generated by Habitat. Under 

these conditions, buses would sometime* be delayed 30 minutes or more and right 
} turns for other forms of vehicular traffic from Seymour Street would be very 
' difficult. Conflict with vehicles attempting to enter and exist from parking 
I facilities would be another source of concern. 


Continued on Page 2. 
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(FIRE - 2) 


Clause No. 1 Continued 


The transit authority also feels that temporary relocation of 
bus stops from the Mall to Howe and Seymour streets would have to be undertaken and 
would adversely affect bus patronage. It would also necessitate the re-education 
of transit operators, passengers, and motorists alike and would involve a con- 
siderable expense for publicity in addition to an expenditure of approximately 
$7000, for signing of the reorganized routes. 

B. C. Hydro has been meeting with representatives of the Habitat 
Conference to discuss the transfer of delegates from various other activity 
centres such as Jericho to the Downtown area. In these discussions, routing of any 
of these added services south on Howe Street has purposely been avoided in order 
to alleviate the anticipated congestion in the vicinity of the Court House. 
Transfer to Howe Street of all services presently scheduled southbound on Granville 
in addition to the special transportation services being provided for Habitat 
delegates would cause a conflict between pedestrians and transit, particularly 
in the Tricinity of Georgia Street, which could not be acconmodated . 

Letters to the Engineering Department from the Granville Mall 
Association and from B. C. Hydro - Transit Authority are attached to this report. 

The Director of Social Planning does not recommend the implementa- 
tion of the proposal to remove transit from Granville Mall for trial period during 
the Habitat Conference since there is considerable opposition to the proposal. 

The City Engineer has evaluated the concerns of the various parties 
contacted and agrees that most of these are legitimate. Transit was removed 
from the Mall during the construction of the Mall and this can be carried out 
again - particularly for a short period. The situation would be somewhat worse 
than during the Mall construction because the Provincial Complex is under con- 
struction and would add to the difficulties on Howe Street. As was the case 
in the previous bus removal, delays could be expected to bus patrons. 

The City Engineer submits the matter of removal of buses from 
Granville Mall during Habitat to Council for CONSIDERATION." 

The City Manager submits the matter to Council for INFORMATION 
AND CONSIDERATION. 


FOR COUNCIL ACTION SEE PAGEfS) L . 
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Regular Council, September 8, 1970 2 

UNFINISHED BUSINESS 

1. Organization: 

Pacific Coast Ports 

On September 1, 19 70, the following motion by Alderman 
Linnell was tabled for consideration at this meeting of Council: 

"THAT WHEREAS the Minister of Transport has presented a 
concept for port organization in Canada; 

AND WHEREAS said re-organization appears to provide less 
autonomy and more centralized control from Ottawa of major 
commercial ports of the country; 

AND WHEREAS there are several port jurisdictions in the 
Greater Vancouver area and there is no machinery proposed 
for coordination of port development for these and other 
Pacific Coast commercial harbours; 


BE IT RESOLVED THAT the City Council endorse the efforts 
of the Port of Vancouver Development Committee to obtain 
from the Minister of Transport a more appropriate form 
of organization for the Pacific Coast ports than has 
hitherto been presented." 

(tabled) 

MOVED by Aid. Broome, in Amendment, 

THAT the following be added to the Motion of Alderman 
Linnell : 

'BE IT FURTHER RESOLVED THAT the Port of Vancouver 
Development Committee be requested to investigate 
terminal charges as now levied in the port of 
Vancouver as to whether these charges are not 
unreasonably high in relation to other major ports 
in both Canada and the United States; 

FURTHER THAT a copy of this resolution be sent to the 
Vancouver Board of Trade.' 

(tabled) 

MOVED by Aid. Linnell, 

THAT the main motion and amendment be tabled for two 

weeks. 

- CARRIED 

DELEGATION MATTERS 

It was agreed to defer consideration of the following 
matters pending the hearing of delegations later this day: 

(a) Grants in Lieu of Taxes (including arrears) 
on taxable Property: St. Vincent's Hospital 
and Mount St. Joseph Hospital 

(b) Carport: 3382 East 23rd Avenue 
Mr. Louis Naples 
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Manager's Report, April 30, 1976 

FINANCE MATTERS 

CONSIDERATION 

1. Funding Request, City Planning Commission 

The Director of Finance reports as follows: 

"The City Planning Commission has, by their letter dated April 3, 1976, to 
the Standing Committee on Finance and Administration, submitted Its 1976 
proposed operating budget, and has requested funding by the City In the 
amount of $19,2^7. The following Is the detail, by category, of the proposed 
expenditures, together with the 1975 appropriations and actual expenditures. 


1975 


Amount by which 


Ic Meetings S 
Information Process 

RelFreshments for regular 
> special meetings 

Grant to 

Composite Committee 

Hofiorarium to 

Executive Co-ordlnator 

Total 


Less uncommitted and unexpended 
balance at end of 1975 fiscal year 

Total Funds Requested of City In 1976 


Appropriation 
$ 

Actual 
Expend Iture 

1976 
Request 
$ 

Exceeds 1975 
Actual Expenditure 

2,825 

1,615 

2,000 

385 

2,500 

920 

2,500 

1,580 * 

1 ,000 

-e- 

1 ,000 

1 ,000 * 

1 ,600 

1 ,662 

1,750 

88 

2,500 

2,500 

2,500 


12,360 

12,360 

13,224 

864 7% 

$22,785 

$19,057 

$22,974 

$3,728 reduction 


3,727 
$19,247 


The underexpend Iture In 1975 is explained In the City Planning Commission 
letter and budget detail dated April 3, 1976, enclosed with this report 
as Appendix "A". 


The foregoing does not include the cost of secretarial staffs 

This staff, although devoted entirely to the City Planning Commission, 

is funded in the budget of the City Planning Department as follows: 


Clerk-Steno ttt Cestabllshed by 
resolution of Council Aug. 10, 
1972) 

Clerk-Steno tl Cestabllshed by 
resolution of Council March 13, 
1973) 


1975 1976 
Appropriation Request 


19,371 


20,424 


1976 Requested 
Increase over 
1975 Appropriation 
$ 


1,053 


Overtime 
Temporary Help 
Fringe Benefits 


587 
730 
1,913 


-9- 
-6- 
2,451 


(587) Deer. 
(730) Deer. 
538 


Total Clerical Support Staff 


$22,601 $22,875 


$ 274 
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Manager's Report, April 30, 1976 (FINANCE - 2) 

Clause #1 continued ; 

Total 1976 Direct City Cost of City Planning Commission 
as detailed herein: 

City Planning Commission Request $19,247 

Support Staff funded in City Planning Department 22,875 

Total City Cost $ 42,122 


The City Planning Commission request for funding in the amount of 
$19,247, exclusive of support staff which is funded in the 
City Planning Department, is submitted for consideration." 


The City Manager submits the foregoing report of the Director of Finance 
for Council CONS tDERATtON . 


REGOMyiENDATION 


2 . Collection of Fines on By-law Infractions 


The Director of Legal Services and the Director of Finance report as 
follows. 

"A letter has been received from Mr. David H. Vickers, Deputy Attorney-General, 
under date of April 1, 1976, advising that effective July 1, 1976, the 
Provincial Government will no longer collect fines for by^-law infractions 
arising out of the issuance of tickets . They will continue to collect the 
fines following by-law proceedings instigated by an information and summons. 

Arising out of this, there are several legal, financial and administrative 
problems. 

'Tickets' can only be used under our Street and Traffic By-law and for parking 
meter offences. They may also be used for Motor Vehicle Act offences. There 
is also authority for their use in Pound By-law cases; however the statute is 
deficient in that our Pound Officers are not authorized under the statute to 
issue 'tickets.' These, therefore, must continue to be handled by information 
and summons. All other by-law infractions (e.g., zoning, building, health, 
etc.) must be handled by information and summons. 

We believe that this mixture of processing fine collections will cause adminis- 
trative problems as well as some measure of confusion for the public. The 
situation can best be illustrated by examples: 

A. If you receive a ticket for an offence under the Motor Vehicle Act for 
which a fine is payable, you will pay it to the Provincial Government. 

B. If you receive a ticket for a parking djf fence under our by-law, you will 
pay it to the City. If, however, you fail to pay it and a summons is 
issued, you will pay the fine to the Provincial Government. 

C. If your dog is caught running at large, you would receive a ticket if the 
present legislation were amended to authorize Pound Officers to issue 
tickets, and you would pay the City. However, since only summonses can 
be used, you will pay your fine to the Provincial Government. 

Some of the administrative problems as seen by the Director of Finance are: 

(1 ) Suitable Location for Staffing 

It will be virtually impossible within the time constraints to provide 
suitable facilities for the collection of City by-law fines, in proximity 
to the Provincial Collection location. This will be necessary to avoid 
the confusion to the public, as previously stated by the Director of 
Legal Services. 


Cont'd • • . 
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Manager's Report, April 30, 1976 (FINANCE - 3) 

Clause #2 continued; 


(2) Staffing 

The present indication for staffing requirements is five to ten persons, 
depending on 

(a) the commencement of the increased enforcement of parking meters. 

(b) the amount of supervision required and the department to be 
responsible, including training of staff. 

(c) the process that will be required to follow up unpaid fines 

(i) submission of "2d Notices" 
(ii) search of Provincial Motor Vehicle records for vehicle 
ownership, etc. 

(3) Equipment and Forms 

There will be a requirement to provide furniture and equipment and, 
specifically, cash registers. The purchase of the latter item will 
depend upon the type of tickets or notices to be issued, which has 
not been determined as this will depend in part upon the resolving of 
some of the concerns as described by the Director of Legal Services. 


In summary, the Director of Finance is of the opinion that, given the limited 
time provided by the Provincial Government to provide the necessary staffing, 
space, and procedures including the training of staff to handle the volume 
incurred by the City of Vancouver, our takeover of fine collections is virtually 
impossible and that any interim provisions that could be instituted by the 
City would result in confusion and inconvenience to the public. 

If the City is required to pay for the collection of these costs as of 
July 1, 1976, then the only practical solution at this time is to negotiate 
with the Province for continued provision of this service. 

In conclusion, we would recommend that - 

(a) The Attorney-General should be approached to advance the effective date, 
as it seems that the City could not have an effective collection system 
in operation by that time or, at least, negotiate some basis on which 
the action could be deferred. 

(b) The Attorney-General should also be approached to give the matter some 
in-depth study to ensure that the City has the necessary legislative 
authority to implement the program; also to study needed legislative 
changes so that if the City is to be responsible for collections, it 
also has adequate enforcement powers." 

The City Manager RECOMMENDS that the report of the Director of Legal Services 
and the Director of Finance be approved. 


FOR COUNCIL ACTION SEE PAGE(S) f, 
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PERSONNEL MATTERS 


RECCM»1ENDATI0N 

1 . Business Orientation Programme 


The Director of Personnel Services reports as follows : 

"The Vancouver Chapter of the Administrative Management Society is again 
sponsoring a one-week on-the-job training programme for selected students 
from the Commercial Departments of Vancouver Secondary Schools, May 17, 
1976 through May 21, 1976. This is the same programme which has been approved 
by Council in past years. 

The students will work as trainees with no salaries, fees or other considerations 

to be offered or paid. The parents of the students sign a release which 

absolves, the employer from any responsibility for accidents. In many 

cases, the parents provide their own insurance coverage for the student. 

The plan is of great value in providing the students with practical experience 

and also acquaints us with potential candidates for beginning clerical jobs 

at graduation time. 

Several City Departments and the Vancouver Municipal and Regional Employees ' Union 
indicate their willingness to co-operate with the Administrative Management 
Society in their Business Orientation Programme for students. 

I therefore RECOMMEND that the City co-operate with the Vancouver Chapter of 
the A. M.S. by utilizing students as outlined above." 

The City Manager RECOMMENDS that the above recommendation of the Director of 
Personnel Services be approved. 


FOR COUNCIL ACfiON SEE PAGE(S) ^ 
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PROPERTY MATTERS 


RECOmETTOATION 


1. False Creek Ground Leases 


The Director of Finance and Director of Legal Services report as 
follows: 

"In the various ground leases which are being negotiated with the 

developers in the False Creek development, provision is made for the lessees 
to pay property taxes if the property is taxable, or to pay an amount in 

lieu of taxes if the property is exempt. At pr'esent, the properties are 
exempt from taxation because they are owned by the City. 

Under the provisions of Section 216 of the Municipalities Enabling 
and Validating Act (Amendment), the Minister of Municipal Affairs may declare 
that any specified real property in the City that is vested in the City but 
occupied by others to be liable to taxation. The purpose of this report is 
to seek the Minister's declaration that the residential properties in Area 6 - 
Phase I of False Creek be subject to taxation. 

There are two distinct advantages to having the property taxable. 
First, an administrative problem would otherwise arise because assessment and 
taxation notices would be routed through City departments before being 
delivered to the lessees, whereas under the proposal, they would be delivered 
direct to the lessee. The second point is that only if the properties are 
taxable would the owners (both cooperative and condominium) be eligible for 
Homeowner Grants. 

In the future, there will be a number of other City-owned properties 
which will be developed for housing projects under long-term leases from the 
City. Such properties could include the three sites being leased to the 
GVRD, Champlain Heights - Areas E and F, and other properties in False Creek. 
If Council approved, staff could be directed to make similar application to 
make the properties taxabTe^ 

Recommendation 

It is recommended: 

A) that application be made to the Minister of Municipal Affairs 
to declare Lots 1, 3-5, 7-10, 24-27 and 29 of False Creek Plan 
16003, to be liable to taxation under Section 2l6 of the 
Municipalities Enabling and Validating Act, and 

B) that the Director of Finance and Director of Legal Services 
be empowered to make similar application to the Minister of 
Municipal Affairs for housing projects on City^ovnaed land 
which may be developed in the future." 

The City Manager RECOMMENDS the foregoing recommendations of the 
Director of Finance and Director of Legal^Services be approved. 

2. PROVINCIAL GOVERNMENT - EXTENSION REQUEST 
Option to Repurchase Agreement. Property- 
Situated: N/S Keefer Street between Heatley 
& Hawks Avenues (Strathcona Area) 

The Supervisor of Property and Insurance reports as follows; 

"On July 9th, 1971; City Council approved the sale of Lots 2^-29, Block 76, 
D.L. 181, Plan I96, to the Provincial Government. In April, 1975 title 
was transferred to the Government and the City retained an option agreement 
to repurchase the lands at the net sales prices if construction (potiring of 
concrete foundation) did not take place by April 30th, I976. The City has 
three months from that date in which to exercise its option. 

By letter dated April 9th, 1976 the Provincial Department of Housing have 
indicated that due to changing financial policies regarding these particxilar 
lots, which are part of the Strathcona Infill Housing Program, it is very 
unlikely that construction will take place within the deadline as reqxiired 
by the option. 
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IP 


Clause' #2 (Cont'd) 

Due to the foregoing cir exams tances the .Department of Housing has 
requested an extension to the option agreement from April 30th, 
1976 to December 31st, 1976. It is therefore: 

RECOMMENDED that the Provincial Government be granted, an extension 
to the option held by the^ City from April 30th, 1976 to December_ 
31st, 1976, subject to any documentation deemed necessary by the 
Director of Legal Services; the City to""have three mohtlis from that 
date in v^ich to exercise' its option. 

The City Manager RECOMMENDS that the forsgoing recommendation of 
the Supervisor of Property & Insurance be approved. 


3. Vancouver Ticket Centre Ltd. Lease 
The Queen Elizabeth Theatre Inside 
Box Office 

The Supervisor of Property & Insurance reports as follows :- 

"The inside box office at the Queen Elizabeth Theatre was leased 
to the Vancouver Ticket Centre for 5 years terminating on August 
15th, 1977 at a monthly rental of $207.00. 

In September of 1975 renovation work amounting to $21,000.00 was 
completed and rental space was increased to 735 sq. ft. from 
495 sq. ft. 

In view of the renovating work and increased rental space the 
Theatre Manager, with the Vancouver Civic Auditor ivrni Board concur- 
ring, has recommended that a new lease be prepared retroactive from 
October 1, 1975 for a period of 5 years with an option to renew 
for a further period of 5 years. 

Following negotiations, the Lessees have agreed to the following: 
Leased Area - 735 sq.ft. on the main floor 
Use - Ticket Office 

Term - October 1, 1975 to October 1, 1980 with 

an option to renew for a further period 
of 5 years. 

Rent - $550.00 per month for the first 2\ years. 

Rental Review - Every 2\ years and to be the estimated 

market rental value. 

Agreement - Satisfactory to the Director of Legal Services 

and to include the other terms of the present 
lease as applicable so as to protect the City's 
interest herein. 

It is noted that the above rent is realistic and represents current 
market rent of comparable space. 

RECOMMENDED that the Supervisor of Property & Insurance be authorized 
to lease the above space to the Vancouver Ticket Centre Ltd. subject 
to the foregoing terms and conditions. 


The City Manager RECOMMENDS that the foregoing reconmiendation of the 
Supervisor of Property & Insurance be approved. 
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/f. Lease of LOT E, Block 122, D.L. 541, West 
Side of Granville Street, South of Pacific 
Street 

The Supervisor of Property & Insurance reports as follows :- 

"Lot E, Block 122, D.L. 541, West side of Granville Street, 
South of Pacific Street was acquired for Granville Bridge and 
is situated under the bridge. 

It is zoned CM-1, comprises approximately 7,248 square feet and 
has been leased to M & M Enterprises Ltd. as a storage yard since 
Janury 1st, 1971, at a rent of $16.50 per month plus taxes as 
if levied. 

The lease expired on December 31st, 1975, and the Director of 
Planning has approved an extension. 

After negotiation, the Lessee has agreed to the following proposal 
USE - Open storage of automobiles awaiting body work 
TERM - 5 years from January 1st, 1976 

CANCELLATION - City to have right to cancel on 6 months' 
notice 

RENT - $27.00 per month plus taxes as if levied for the 

first 2h years (total $162.00/mo. based on 1975 taxes) 

RENTAL REVIEW - In 2h years and to be market rental value. 

Rental to be billed on basis of a flat rate 
plus taxes as if levied. 

FENCE - Lessee to keep property properly fenced. 

LIABILITY - Lessee to hold City harmless from any claims resulting 
from objects or dust falling from Granville Bridge 
or ramps. 

OUTGOINGS - Lessee to pay all outgoings. 

CONDITION - Lessee to leave property in a clean and tidy 
condition 

AGREEMENT - Satisfactory to Director of Legal Services. 

The Supervisor of Property and Insurance is of the opinion that 
the suggested rental is realistic. 

RECOMMENDED That Lot E, Block 122, D.L. 541, be leased on the 
foregoing basis." 

The City Manager RECOMMENDS that the foregoing recoiranendation of the 
Supervisor of Property & Insurance be approved. 


5. Mount Pleasant Neighbourhood" improvement 

Program Site Office - 670 East . Broadway 

The Supervisor of Property & Insurance reports as follows :- 

"City Council on April 6th, 1976, in considering a recommendation of 
the Standing Committee of Council on Planning & Development, approved 
the following resolution: - 

"That Council authorize the establishment of a site office to 
serve the Mount Pleasant Neighbourhood Improvement Program 
and instruct the Supervisor of Property & Insurance to locate 
appropriate office space." 
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Clause'-#5 (Cont'd) 

Arrangements have been made to lease 670 East Broadway for $200 per 
month as of May 10th, 1976, until December 31st, 1976, including heat 
and hot water. City to pay for Janitor, light, phone and minor 
interior repairs. It is intended to incorporate provision for a re- 
newal of the lease and the right to sub-let. 

The premises comprise approximately 800 sq. ft. and the rent of 
$2,400.00 per annxam is considered realistic. 

The lease is subject to certain renovations and repairs being made 
by the lessor prior to occupancy and the lease agreement is to be 
satisfactory to the Director of Legal Services. 

RECOMMENDED That the City lease 670 East Broadway on the foregoing 
basis. " 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Property & Insurance be approved. 


FOR COUNCIL ACTION SEE PA6E(S) .S™, 


REPORT TO COUNCIL 
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OFFICIAL TRAFFIC COMMISSION 


April 7, 1976 


A meeting of the Official Traffic Commission was held in 
the Council Chamber, third floor, City Hall on Wednesday, 
April 7, 1976 at approximately 7:30 p.m. 

PRESENT ; Alderman Bird, Chairman 
Alderman Marzari 
School Trustee Divinsky 
Mr. L, E, Ryan, City Manager 

Inspector S. Robertson, Vancouver Police Dept. 

Mr, R, Jackson, Law Department 

Mr, S, Simpson, Vancouver Safety Council 

Mr. B, Gascoyne, Asst. City Engineer, Traffic 

ALSO Mr. J. McLewin, Engineering Department 

PRESENT: Mrs. E. Robinson, Vancouver Parent-Teacher 
Council 


SECRETARY: G. Barden 


RECOMMENDATION 


1. Traffic Signal Controls - 1976 Program 

The Commission considered a report dated March 23, 1976 from 
the City Engineer outlining proposed new locations and modifications 
for the traffic signal control program to be implemented in 1976, 
and method of fimding, as follows: 


" PROPOSED TRAFFIC SIGNALS 

1. Pedestrian Signals 

Many pedestrian crossing locations have been examined over the 
past year for the suitability of a pedestrian signa] . Information has 
been gathered at each of these locations to determine if the pedestrian 
signal was required. The requirement for a signal vas based upon the 
guidelines for a pedestrian signal warrant as approved by the Official 
Traffic Commission and City Council in 1974. 


This pedestrian signal warrant measures many factors directly 
including pedestrian volumes, vehicle volumes and crossing opportu- 
nities (gaps) in the vehicle flow during the peak periods of travel. 
Other factors considered are the physical condition of pedestrians 
using the crossing, sight distances, street widths and grades. In 
the application of this warrant, data on pedestrian crossing volumes 
are combined with measurements of the crossing opportunities to pro- 
duce a single "number index" for pedestrian delay. As a guideline, 
at crossing locations where the index exceeds 100, a pedestrian signal 
would be warranted although this is not applied rigidly. Special cir- 
cumstances such as the age of the crossing pedestriaas or the physical 
layout of the Intersection could justify a signal e\ en though the index 
is less than 100. 

On the basis of these studies, seven (7) locations now warrant 
pedestrian signals. These locations are as follows: 

(i) Arbutus St. and Nanton St. $ 7,500 

(ii) Commercial Drive and Napier St. $ 6,800 

(iii) Killarney St. and 49th Ave. $12,500 
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Clause #1 continued ; 

(iv) Lakewood St. and Broadway $ 4,800 

(v) Marine Drive and Victoria Drive $11,600 

(vi) Granville St, and 14th Ave, $ 6,800 

(vii) Granville St. and 64th Ave, $ 6,800 

In addition, funds for internally illuminated crosswalks at the 
following locations have been previously approved with funding ad- 
vanced from the Traffic Control Reserve Fund: 

(i) Granville Street near 72nd Ave. $ 6,000 

(ii) Cordova Street at Jackson Street $ 4,500 

Cost Sub-total (Section 1) $67,300 

2. Vehicular Signals 

In our on-going vehicle signal program, approximately 75 
potential signal locations were analyzed. This annual program takes 
into account recent vehicle and pedestrian volumes and accidents at 
the intersections under study. Vehicular traffic is considered in 
terms of the through, left-turn and right-turn traffic for the pur- 
poses of this analysis. Delays to vehicles and pedestrians are 
measured using these data, as well as the hazardous aspect based 
upon the accident records. 


As a result of these detailed studies, it is now necessary to 
control the following intersections by traffic signals in order to 
minimize delays and to reduce accidents for pedestrians and vehicles 


(a) 


(b) 


Downtown 



(i) 

Cordova St, and Gore St. 

$ 

17,000 

(ii) 

Powell St. and Columbia St. 

$ 

14,500 

(iii) 

Hornby St. and Drake St. 

$ 

17,700 

Suburbs 



(i) 

Arbutus St. and 4th Ave. 

$ 

8,900 

(ii) 

Granville St. and 57th Ave. 

$ 

17,200 

(iii) 

Renfrew St. and 22nd Ave. 

$ 

16,900 

(iv) 

Main St. and 57th Ave. 

$ 

17,000 

(v) 

Cambie St. and 29th Ave. 

$ 

18,000 


Cost sub-total (section 2) 

$127,200 


3. Railway Crossing Signals 

Signals providing vehicular warning at two railway crossings 
are proposed to offer a good level of protection to the motoring 
public and to minimize vehicular delays. 

(i) Joyce Street and Vanness Ave. $ 10,000 

Numerous requests have been received to improve 
this situation. Presently, about 16,000 vehicles 
daily cross these railway tracks and they are all 
required to stop through the use of stop sign 
control. The train movements have greatly dimin- 
ished in recent years to the point where only a 
few trains use this track each day and this usage 
is generally confined to periods between 10 p.m. 
and 6 a.m. It is proposed to remove the stop signs 
and control vehicular traffic by the standard rail- 
way signal lights mounted on the signal columi;. 
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Regular Council, September 8, 1970 3 

COMMUNICATIONS OR PETITIONS 

Closing of Lane: 
York House School 

MOVED by Aid. Wilson, 

TliAT, pursuant to communication received from York House 
School, dated August 31, 1970, that organization be permitted to 
appear before Council as a delegation when a report is being 
considered on the application to close lane in the block bounded 
by Granville Street, 26th Avenue, Alexandra Street and 25th Avenue. 

- CARRIED 

BOARD OF ADMINISTRATION AND OTHER REPORTS 
A . General Report, September 4, 1970 

Works and Utility Matters 

Development Permit No. 48152: 
First Phase Project 200 (Clause 8 ) 

MOVED by Aid .Hardwick, 

THAT Clause 8 of the report of the Board of Administration 
(Works and Utility matters), dated September 4, 1970, be adopted on 
the understanding that the extension is for a period of sixty days. 

- CARRIED 

Banner Across Burrard Bridge 
"Jaycee Week" (Clause 10) 

The Board of Administration submitted report of the City 
Engineer to the effect a request has been received from the 
Vancouver Junior Chamber of Commerce for permission to install 
a banner on the S/S of Burrard Street Bridge over the centre 
span to advertise 'Jaycee Week', September 13 - 19. The banner 
would be installed and removed by City workmen at the cost of 
the Association. 

MOVED by Aid, Bird, 

THAT permission be granted to install this banner, subject 
to the usual conditions which apply in matters of this kind. 

- CARRIED 

Balance of Works and Utility Matters 

MOVED by Aid. Bird, 

THAT, in respect of report of the Board of Administration 
(Works and Utility matters), dated September 4, 1970, Clauses 
1 to 4 inclusive and 9 be adopted and Clauses 5 to 7 inclusive 
be received for information. 

- CARRIED 

Building and Planning Matters 

MOVED by Aid. Sweeney, 

THAT the report of the Board of Administration (Building 
and Planning matters), dated September 4, 1970, be adopted. 


- CARRIED 
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(ii) Rupert St. north of Grandview 


$ 60,500 


Railway crossing protection signals have been in 
use at this location. These signals were approved 
previously by City Council and the Railway Transport 
Committee (Federal Government) . Rupert Street re- 
cently has been re-constructed and widened. For 
proper railway protection coverage of this wider 
roadway, it is necessary to provide major alter- 
ations to the railway crossing equipment including 
the addition of equipment in the median at the centre 
of Rupert Street. 

Cost sub-total (section 3) $ 70,500 


A . Minor Signal Modifications and Control Provisions 

Each year, funds are allocated from the Traffic Control 
Reserve Fund for minor modifications to traffic signal equip- 
ment. Minor modifications include cam and pin adjustments, 
signal head relocations and dial changes. Such modifications 
improve operational components of the traffic signal which en- 
sure that a proper amount and frequency of green time is 
available in the signal cycle. It is convenient that these 
small items are lumped into a single account. The normal annual 
expenditure for minor modifications is approximately $15,000. 
It is desirable that the sum of $15,000 be allocated for this 
year's minor modifications. 

Cost sub-total (section 4) $ 15,000 

5 . Overages 

Because of a combination of higher signal costs and lower 
parking meter revenue, there is a current deficit of about $70,000 
in the Traffic Control Reserve Fund to complete prior signal programs. 
More specifically, there has been a substantial increase in signal 
equipment and installation costs over the past few years. It was 
difficult to anticipate some of these rapidly growing costs. In 
1975, 30 signal projects were completed with an overexpenditure of 
$12,000. The overages for signal projects not yet completed are 
estimated to be as follows: 

1. Boundary and Grandview $10,000 

2. Hastings and Cassiar $15,000 

3. Burrard and Helmcken $ 2,100 

Items 1 and 2 above involved a much more complex signal system 
arrangement not previously used in Vancouver. This was the primary 
reason why these cost estimates were low. 

In addition, parking meter revenue in 1975 was less than 
expected because the new rates approved by Council in the first 
half of 1975 were not implemented until late last year due to a 
shortage of meter parts furnished by the meter supplier. The re- 
moval of some parking meters to facilitate off-street construction 
and a minimum level of enforcement also contributed to these low 
parking meter revenues. 

Cost sub-total (Section 5) $ 70,000 


COST TOTAL (all sections) 


$350,000 
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FUNDING 

The total cost of the proposed 1976 signal program is $350,000. 
Traditionally, funds from the net parking meter revenue have been trans- 
ferred into the Traffic Control Reserve Fund for purposes of financing 
the annual traffic signal program. In the past few years, 100% of the 
net parking meter revenue was required to provide sufficient funds for 
this traffic signal work. 

Presently, parking meters provide a net revenue of about 
$21,000 per month or $252,000 prorated on an annual basis. Currently, 
there are about 500 parking meters which have been removed from the 
streets due to the various changes over the past few years in on-street 
traffic regulations downtown. In a few months time, the Engineering 
Department will be reporting to City Council on suggested areas where 
these 500 parking meters may be re-installed as an extension of the 
existing parking meter area downtown. Use of these parking meters should 
provide an increase in revenue of about 24% or $5000 per month. For 
several months of operation in 1976, this would amount to about an 
additional $28,000 in parking meter revenue. 

In addition to the foregoing parking meter revenue in 1976, additional 
revenue will be generated by parking meters with the introduction of By-law 
Enforcement Officers. However, not all of the revenue from this source is 
applicable to this account. Therefore, these additional revenues have been 
considered unavailable for funding the aforementioned 1976 traffic signal 
program. 

Because the Traffic Control Reserve Fund is essentially exhausted, 
sufficient monies must be transferred into this account to fund the pro- 
posed 1976 traffic signal program as outlined earlier in this report. If 
the proposed extension of the downtown parking meter area is approved by 
Council later this year, the present inoperative parking meters would be 
reinstalled. The net revenue generated by parking meters at present, along 
with the additional revenue available from re-installing these idle parking 
meters, should amount to about $280,000 in 1976. This revenue would cover 
most of the proposed signal program. If the parking meter area is not 
extended, then, based on present trends, only about $252,000 would be 
available from net parking meter revenue. In both cases, it is proposed 
that the remaining funding required be obtained by transferring monies 
from the Parking Sites Reserve Fund. In this way, the total estimated 
costs (350,000) of the 1976 signal program would be covered and extra 
revenue generated by the By-law Enforcement Officers would be available 
to fund this new enforcement program as previously planned. The Director 
of Finance has reviewed the funding aspect of this report and he concurs 
with it. " 


A petition of 821 names was delivered to the meeting in 
support of installation of a traffic signal at 22nd Avenue and 
Renfrew Street. 

Following discussion it was 

RECOMMENDED 

(a) THAT traffic signals and devices work indicated in 
Sections 1, 2, 3, 4 and 5 of the City Engineer's 
report dated March 23, 1976 be approved. 


Cont'd • • • 


3/ 


Official Traffic Commission 5 

April 7, 1976 

Clause #1 continued ; 


(b) THAT funding of the 1976 Traffic Signal Program be 
established as follows: if the parking meter area 
is extended in 1976, then $2^0,000 be allocated from 
the net parking meter revenue to the Traffic Control 
Reserve Fund and $70,000 be allocated from the 
Parking Sites Reserve Fund; if the parking meter area 
is not extended in 1976, then $252,000 be allocated 
from the net parking meter revenue to the Traffic 
Control Reserve Fiand and $9^,000 be allocated from 
the Parking Sites Reserve Fund to the Traffic Control 
Reserve Fund. 


2. Request for Pedestrian Activated Signal 
at 22nd Avenue and Victoria Drive 


The Commission considered a report dated March 24, 1976 
(copy circulated) from the City Engineer in response to a requested 
pedestrian activated signal at 22nd Avenue and Victoria Drive. 
The Engineer reported that a signal is not warranted at this inter- 
section based on traffic information and analysis,^ using the 
warrant system. Delegations, reports and letters (copies of 
written reports on file in the City Clerk's Office) supported the 
request as follows: 

Mr. A. R. Currie, Chairman, Lord Selkirk School Consultative 
Committee 

Mr. C. E. Siddall, Principal, Lord Selkirk School 

Mr. K. M. MacPherson, Principal, Gladstone Secondary School 

Neighbourhood Services Association 

Grandview Community Centre 

Cedar Cottage Neighbourhood Improvement Program Committee 
Alderman Harry Rankin 
Vancouver P.T.A. 

Arthur Lee, M.P,, Vancouver East 
Simma Holt, M.P. 

Dave Barrett, Bob Williams; M.L.A., Alex MacDonald, M.L.A. 

The Chairman of the Cedar Cottage N.I. P. fimds advised they 
would provide the funds necessary to install a pedestrian operated 
signal but a motion asking the Planner to meet with the representa- 
tives to study ways of cost sharing was defeated by the Commission. 

Following discussion it was agreed that the Police should be 
requested to patrol this area more closely and the matter be 
reviewed again in 1977» 


3. Traffic Signal Request - Marine Drive in 
the Vicinity of Blenheim Street 

The Commission considered a report dated March 23, 1976 
(copy circulated) from the City Engineer in response to a request 
for a traffic signal in the vicinity of Blenheim Street on Marine 
Drive. The Engineer reported that a traffic signal at this inter- 
section, based on the warrant system, is not required at this time. 

Delegations and reports (copies of written reports on file 
in the City Clerk's Office) supported the requested signal as 
follows : 

Mr. T. M. Williams, Southlands Ratepayers Association 
Mr. I. W. Workman 
Mrs. Pat Hepburn 

Principal, Kerrisdale Annex School 


Cont'd • • • 
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Mrs, News on 

Mr, J, A, Kenmuir 

Mr. H. Punt. 

Following discussion it was 
RECOMMENDED 

THAT the City Engineer investigate and report to Council 
on the feasibility of a flashing red/amber light and a 
school patrol at the intersection of Blenheim Street and 
Marine Drive. 


4. Request for Patrol Activated Signal at the 

Intersection of 12th Avenue and St. George Street 

The Commission considered a report dated March 22, 1976 
(copy circulated) from the City Engineer in response to a request 
for a patrol activated signal at 12th Avenue and St. George Street. 
The City Engineer reports that, based on signal warrants, a patrol 
operated traffic signal is not required at this time. The City 
Engineer recommends that the current school children patrol be 
retained and the Park Board be requested to remove one tree on 
12th Avenue to improve visibility. 

Constable Ells reported that the School Patrol Officers of 
the Vancouver Police Department support the requested patrol 
activated signal. However, it was agreed the problem of storage 
space and visibility for school children gathering at the inter- 
section could be improved if the trees in question were removed 
and the service pole set back. Under these conditions the Police 
would be agreeable to the improved intersection conditions, however, 
they requested that a re-assessment be conducted of this improved 
situation in about six month's timeo 

Following further discussion it was 
RECOMMENDED 

THAT the City Engineer report to Council on costs of 
removing the trees and replacing the pole at 12th 
Avenue and St. George Street, including the time factor 
involved. 


5, Bus Stop - 41st Avenue at Beatrice Street 

The Commission had for consideration a report from the City 
Engineer dated March 30, 1976, as follows: 

* Eastbound 41st Avenue, bus stops are authorized at 
Beatrice Street and at Victoria Drive. They are established east 
of each street. 

The stop east of Victoria Drive is the normal transfer 
stop for patrons wishing to continue north or south on Victoria Drive. 
The bus stop east of Beatrice Street is actually only one hundred and 
forty feet west of Victoria Drive and there is a heavy transfer of bus 
patrons from eastbound to southbound so that transferees find it more 
convenient to get off at the Beatrice stop and walk around the corner 
than to continue across Victoria Drive in the bus and walk back. 


Cont'd • • • 
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The relatively light bus usage from residents of this block 
of Beatrice Street is well served by both 41st Avenue and Victoria 
Drive bus services. To facilitate the transfer movement by relocating 
the bus stop would not, therefore, be unduly detrimental to bus patrons 
on Beatrice Street, who would have to walk an extra ninety feet to the 
41st Avenue bus (eastbound) . 

It is proposed to extend the authorized bus stop at Victoria 
Drive to both sides of the intersection (east and west) and cancel the 
stop at Beatrice Street. " 

Following discussion it was 
RECOMMENDED 

THAT the bus stop on the south side of 41st Avenue 
at Beatrice Street be cancelled. 


INFORMATION 


6. Material for Bus Stop Sip;ns 

Mr. B. Gascoyne, City Traffic Engineer, reported that the 
B.C. Transit Authority has the following program in effect for 
Bus Stop Sign Material: 

"All transfer points have metal identification (I.D.) 
posts and signs. They are presently installing I3S such 
I.D. signs in the City. 

Similarly, on some corridors, where two or more services 
are in operation, I.D. posts are installed. 

The maniifacture installation costs for the above signs are 
approximately $50 to $75 • Where the corridor serves one 
service, wooden posts are used at a cost of approximately 
$25." 


7. Traffic Safety Education 

Mr. R. Andrews from the Motor Vehicle Branch reported to 
the Commission on the Point System and how it functions. 

The Commission thanked Mr. Andrews for his informative report. 


Senior Citizens Pedestrian Safety Lectures 

Due to time restrictions this matter was deferred to the 
next meeting of the Commission. 


The meeting adjourned at approximately 10:10 p.m. 


FOR COUNCIL ACTION SEE PAGEffl ^, 9W5^ /A 
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PART REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


APRIL 29, 1976 


A meeting of the Standing Committee of Council on Community Services 
was held on Thursday, April 29, 1976 in the No. 1 Committee Room, 
Third Floor, City Hall, at approximately 3:30 P.M. 


PRESENT: Alderman Rankin, Chairman 
Alderman Marzari 
Alderman Sweeney 

ABSENT : Alderman Boyce 

Alderman Volrich 

COMMITTEE CLERK: H. Dickson 


The Minutes of the Community Services Committee meetings of April 
8 and 15, 1976 were adopted. 


RECOMMENDATION 

1. Downtown Eastside Community Workers Association - 
Grant to Attend Conference 


Representatives of the Downtown Eastside Community Workers 
Association were granted permission by the Chairman to appear 
before the Committee in support of their request for a grant 
of $1,278,00 to send three representatives to the national 
conference of the Urban Core Support Network in Montreal on 
May 4, 5 and 6 of this year. The attached letter, dated April 
29, 1976, was distributed at the meeting. 


Time had not permitted an evaluation report on this matter to 
be prepared by the Social Planning Department but a representative 
of that department did appear at the request of the Chairman and 
stated Social Planning was not prepared to make a recommendation 
on the application. 

During discussion, it was reported the Metropolitan Council 
of Churches had very recently agreed to pay the cost of sending 
one of the delegates; thus reducing the amount required for the 
other two representatives' attendance to $852.00. 

The applicants stated social service type problems and 
approaches to solving them differ from city to city across Canada 
and the conference provides a useful exchange of information on 
institutions and agencies operating in inner city areas and the 
various strategies employed. 

The Committee suggested that at least one of the delegates from 
Vancouver should be a recipient of services rather than all three 
delegates being persons who are involved in the dispensation of 
services . 

In response, it was noted that at last year's conference held 
in Vancouver^ those attending were split about 50-50 between workers 
and recipients of services. 



Continued on Page 2. 
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Clause No. 1 Continued 

A note of caution was expressed by a member of the Committee 
that providing funds for non-staff members to attend conferences 
could set a precedent. 

However, following discussion, it was 

RECOMMENDED 

THAT Council grant a sum of $426.00 to the Downtown 
Eastside Community Workers Association to send one 
representative to the 1976 National Conference of 
the Urban Core Support Network in Montreal to be 
held on May 4, 5 and 6. 


+ + + + + 


FOR COUNCIL ACTION SEE PA6E(S] 
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PART REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 

April 29, 1976 



A meeting of the Standing Committee of Council on Planning and 
Development was held in the No. 2 Committee Room, Third Floor, 
City Hall, on Thursday, April 29, 1976, at approximately 3.30 p.m. 


PRESENT: 


Aid. Bowers, Chairman 

Aid. Bird 

Aid. Cowie 

Aid. Harcourt 

Aid. Kennedy 


CLERK TO THE 
COMMITTEE: 


M. L. Cross 


RECOMMENDATION 

1. Selection of Areas - Neighbourhood Improvement Programs - 1976 . 

The Committee considered a report of the City Manager dated 
April 20, 1976 (copy circulated) wherein the Director of Planning 
provides information on the Neighbourhood Improvement Programs to 
date i.e. priority areas approved by Council, areas designated for 
N.I. P. since the program began in 1973, levels of funding and 
staffing and the planning process undertaken in the designated areas. 
He recommends areas to be selected for 1976 N.I. P. and" an appropriate 
N.I. P. funding request to the senior levels of government. 

Mr. R. Youngberg, Associate Director, Area Planning, distributed 
a chart showing possible re-allocation of staff to undertake future 
Neighbourhood Improvement Programs (copy circulated) . 

With respect to the eligible communities, the report 
states: 

"B. Eligible Communities 

Of the priority communities listed in the 1974 N.I. P. report, Fairview, 
Grandview-Woodland, Riley Park, Hastings-Sunrise, and the Kensington area 
remain as areas needing assistance. Fairview does not meet the N.I. P. 
standard for neighbourhood stability in terms of future residential land 
uses and densities. The other remaining areas are eligible. Based on need 
according to N.I. P. criteria and on the planning carried out by these 
communities to optimize the N.I. P. in their area, a priority ranking of 
these communities would be as follows: (1) Grandview-Woodland, (2) Riley 
Park, (3) Hastings-Sunrise, and (4) the Kensington area. " 


The report also noted that the Mount Pleasant area north of 
Broadway does not meet the criteria for selection. 

The City Manager noted that the Director of Planning was 
requesting temporary N.I. P. staff positions for the Grandview- 
Woodland and Riley Park Programs. He advised that the Engineering 
Department does not have the staff to allocate one Engineer co- 
ordinator for N.I. P. If additional staff is to be approved, some 
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Clause No. 1 Continued . 

funding should be made available for overtime if necessary for 
an Engineer co-ordinator. Mr. Youngberg advised that all staff 
costs from any department are cost-shareable to N.I. P. 

A Committee member indicated that some sort of local area 
planning assistance for four to six months should be given to 
Hastings-Sunrise this year to prepare the area for a Neighbourhood 
Improvement Program in 1977 and, if necessary. Council should 
provide the extra funds to do so. Mr. Youngberg stated that it 
would be desirable to have planners assigned to a number of com- 
munities to respond to some of the major problems but they could 
not do this with existing staff. 

Alderman Harcourt put forward the following motion: "That 
the Director of Planning report back on the extra staff and 
funding needed to start a local area planning process this year 
in the Hastings-Sunrise area in preparation for a Neighbourhood 
Improvement Program in 1977." The motion was defeated with 
Aldermen Bird, Bowers and Kennedy opposed. 

The Committee RECOMMENDED: 

A. THAT Council approve in principle the selection of 
(i) a portion of Grandview- Woodland for a Neighbour- 
hood Improvement Program in 1976 and (ii) if adequate 
funds are made available by the senior levels of 
government. Council approve in principle the selection 
of both Grandview-Woodland and Riley Park. 

B. THAT Council approve in principle: 

(1) the authority to establish temporary Planning 
Assistant III and Clerk-Typist positions for 
Grandview-Woodland ; 

(2) temporary Planner II, Planning Assistant III 
and Clerk-Typist positions and a Site Office 
for Riley Park; and 

(3) the provision of necessary engineering services 
as required cost shareable to the Neighbourhood 
Improvement Programs . 

C. THAT the Federal and Provincial Governments be 
requested to contribute $4.2 million (Federal $2.8 
million and Provincial $1.4 million) for Neighbourhood 
Improvement Programs for 1976. 

D. THAT Council authorize up to $1.4 million as the City's 
share of the 1976 Neighbourhood Improvement Program (s) 
from 1966-70 Urban Renewal funds to be varied to the 
Neighbourhood Improvement Program. 

E. THAT the Director of Planning be instructed to report 
back after the announcement of the level of senior 
government funding for 1976 N.I. P. with recommendations 
on the feasibility of undertaking the Riley Park area 
in addition to Grandview-Woodland and the appropriate 
boundaries for the areas. 


FOR COUflCIL ACTION SEE PA6E(S) . jS-— 
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TUESDAY 


REPORT TO COUNCIL 

SPECIAL COMMITTEE RE 
U.N. CONFERENCE 

May 3, 1976 

TO: Vancouver City Council 

SUBJECT ; Habitat - Additional Projects & Funds 
CLASSIFICATION: Recommendation 
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The Coitimittee had for consideration the following outstanding 
budget items : 

(1) Cost of City License for Craft Fair $ 600.00 
to be staged at C.P.R. Station 

(2) Additional costs for transportation 2,000.00 
to be provided by the City 

Engineering Department 

(3) "World of Stanley Park" book to be 2,350.00 
distributed free of charge to 1500 

members of the World Press & U.N. 
Visitors to Stanley Park 


(4) Additional copies of the City 1,200.00 
Planning Department Central Area 
brochure for distribution to 
Habitat delegates and visitors. 


U.N. Activities Co-ordinator for the City, Mr. E. Fladell, advised 
the Committee had an uncommitted fund balance of $5,000 after 
meeting a budget of approximately $431,700.00. The items for 
which approval was now being sought were above and beyond the 
original commitment. He stressed that some funds should remain 
in the uncommitted account to meet unexpected emergency situations. 


Following discussion, it was 


RECOMMENDED 


A. THAT an appropriation in the amount of $600.00 in lieu of 
of City license fees be approved for Festival Habitat for 
the Craft Fair; 

B. THAT approval be given to the following additional projects 
in connection with the City-sponsored U.N. Habitat 
activities : 


(1) Transportation costs - rental of City $2,000.00 
trucks and equipment 

(2) "World of Stanley Park" book - 2,350.00 
purchase of 2,000 copies at $1.10 

per copy plux 7% tax 

(3) City Planning Department Central 1,200.00 
Area brochure 

$5,550.00 

FURTHER THAT funds for the abovementioned be provided as 
follows : 

$3,000 from the Committee's uncommitted funds 
$2,550 overrun from the City Contingency Reserve. 


* * * * * 
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Regular Council, September 8, 1970 4 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Fire and Traffic Matters 

Night Court Sittings 

MOVED by Aid. Bird, 

THAT the report of the Board of Administration (Fire and 
Traffic matters), dated September 4, 1970, be adopted. 

- CARRIED 

Finance Matters 

Grant; Playhouse Theatre Company (Clause 1 ) 

The Board of Administration reported as follows: 

"This year the Playhouse Theatre Company submitted for Council 
consideration grant requests for the sum of $40,000 (being 
$29,000 in theatre rentals and $11,000 in stage costs), plus 
an outright cash grant of $20,000. The Finance Committee at 
its meetings of April 2nd and April 9th considered the 
requests and reported to Council at its meeting of April 14th. 
Council at that meeting approved the cash grant of $20,000 
with the condition of $5,000 being a first charge against 
rental arrears and deferred action for the time being on the 
requested grant of $29,000 pending further information 
respecting the Organization's financial position. No action 
was taken on the request for $11,000 in stage costs. 

Under date of August 20th, the President of the Playhouse 
Theatre Company forwarded a letter and Playhouse Theatre 
Company 1970/1971 budget for the information of Council with 
the request that the $29,000 grant for the 1970/71 season be 
made. This material is circulated for the information of 
Council . 

The Director of Finance confirms that funds have been set 
aside in the 1970 budget for the grant request, payable in 
theatre time. 

It is noted that the $29,000 request in theatre rental time 
covers the 1970/71 season and, if approved, should be 
allocated on the basis of $15,000 in 1970 and $14,000 in 
1971 subject to the 1971 portion being approved prior to 
budget approval by next year's Council." 

MOVED by Aid. Adams, 

THAT a grant of $15,000 in theatre rental time for the year 
1970 be approved to the Playhouse Theatre Company and it be 
recommended to the 1971 Council that a grant of $14,000 in 
theatre rental time be approved for the 1971 portion of the 
1970/71 season. 

- CARRIED BY THE 
REQUIRED MAJORITY 

Pacific National Exhibition: 

Capital Expenditures Forum Building (Clause 2 ) 

The Board of Administration submitted the following report 
of the Director of Finance: 

"The agreement between the City and the Pacific National 
Exhibition requires Council approval of the P.N.E. capital 
budget each year for projects to be financed from P.N.E. 
funds . 

cont 'd . . . 


CITY OF VANCOUVER 


SPECIAL COUNCIL - MAY 4, 1976 
PUBLIC HEARING 

A Special Meeting of the Council of the City of Vancouver 
was held on Tuesday, May 4, 1976, at 7:30 p.m., in the Council 
Chamber, third floor. City Hall for the purpose of holding a 
Public Hearing to amend the Zoning and Development By-law. 

PRESENT: Mayor Phillips 

Aldermen Bird, Bowers, Boyce, Cowie, Harcourt, 
Kennedy, Rankin, Sweeney and Volrich 

ABSENT: Alderman Marzari 


CLERK TO THE COUNCIL R. Henry 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Cowie, 
SECONDED by Aid. Rankin, 

THAT the Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair, to consider proposed amendment to 
the Zoning and Development By-law. 

- CARRIED UNANIMOUSLY 

1. S/S West 2nd Avenue between 
Sasamat and Trimble Streets 
& E/S of Sasamat approximately 
120 feet north of West 4th Avenue 

An application was received from the Director of Planning 
to rezone Lot B of 1, Block 138, D.L. 540 being the south side 
of West 2nd Avenue between Sasamat and Trimble Streets and 
Lot 7 except A & B of 4, Block 138, D.L. 540 being the east 
side of Sasamat Street approximately 120 feet north of West 
4th Avenue, from RS-1 One Family Dwelling District to CD-I 
Comprehensive Development District. 

The CD-I By-law restricts the form of development as 
follows : 


USES: 


Detached One-Family Dwellings not to 
exceed 7 dwelling units on Lot 7 
except A «Sb B of 4, Block I38, D.L. 540, 
and not to exceed 5 dwelling units on 
Lot B of 1, Block 138, D.L. 540 and 
customarily ancillary uses. 


FLOOR SPACE 
RATIO: 


Not to exceed O.6O and to be measured 
as in the (RS-l) One-Family Dwelling 
District Schedule. 


HEIGHT: 


Not to exceed 2 storeys plus basement 
or cellar. 


OFF-STREET 
PARKING: 


Two off-street parking spaces shall be 
provided for each dwelling unit. 


The Director of Planning and the Vancouver City Planning 
Commission recommended that the rezoning application be approved 
subject to a number of stated conditions. 

Delegations were heard as follows: 


cont'd. 
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Special Council (Public Hearing), May 4, 1976 2 

S/S West 2nd Avenue between Sasamat 
& Trimble & E/S Sasamat approximately 
120 feet north of West 4th (cont'd) 


Mr. R.K. Baker, representing 
property owners 


view should be preserved as 
far as possible 

developer should file a site 
plan and detailed sketch 
drawings showing elevation of 
houses from various directions 

application should be referred 
back so that residents may 
consult with officials to 
ensure requirements requested 
are embodied in the By-law 

questioned the floor space 
ratio permitted. 


Mattie Saar representing 
a property owner 


concerns re view being 
obstructed . 


Mrs. Whitman 


concerns re additional traffic 
particularly at exists and 
entrances 


- also view being obstructed, 


Mr. Devries 


concerned with respect to the 
tree preservation in the 
ravine . 


Mr. Gruft 


proposed public access to the 
bottom of the ravine as a 
neighbourhood amenity. 


Mr. Clement 


requested a more specific 
model showing elevation, 
perimeters, etc. Would not 
object providing amenities 
preserved . 


Mr. S.M. Tupper 


concerned with obstructions 
of view and removal of trees, 


Mr. H. Parfitt 


welcomed the development 
providing view and natural 
features retained. 


Mr . Kenney 


Mr. D. Grady, representing 
Northwest/Point Grey Home 
Owners' Association 


concerned with view obstructioi 
and model only conceptual and 
therefore subject to change. 

generally in favour providing 
such change in zoning would 
not set a precedent for other 
types of comprehensive deve- 
lopment in the area. 


Mr. R. Hooley 


- suggested restraint on the 
project unless rebuilding of 
Sasamat is included. 


In considering the application, the Council members expressed 
their concern that the officials in reviewing the detailed scheme, 
have particular regard for preserving the view. 


cont'd. . . 
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S/S West 2nd Avenue between Sasamat & 
Trimble & E/S Sasamat approximately 
120 feet north of West 4th (cont'd) 

MOVED by Aid. Bird, 

THAT the rezoning application be approved subject to the 
following : 

(a) That the detailed scheme of development be first approved 
by the Director of Planning after receiving advice from 
the Urban Design Panel, and after taking into account the 
opinions of the residents in the area , having particular 
regard to the overall design, maximization of useable open 
space and preservation of views through and around the 
project, suitable provision of off-street parking, garbage 
collection facilities and overall landscaping. 

(b) All utilities are to be underground including electrical, 
television cables, telephone, etc., all at the expense of 
the owner . 

(c) Adequate on site drainage facilities are to be provided by 
the owner satisfactory to the Director of Planning in 
consultation with the City Engineer. 

(d) No vehicular ingress and egress from Sasamat Place. 

(e) Prior to the enactment of the By-law, the conditions listed 
above are to be complied with and the development permit 
approved within 120 days from the date of the Public Hearing 
or the approval granted at the Public Hearing shall expire. 

- CARRIED UNANIMOUSLY 

2. 636 West 10th Avenue 

An application was received from Mr. Donald Thomson on behalf 
of the Cancer Control Agency of B.C. to rezone Lot 7 (Plan 991) , 
Block 379, D.L. 526 situated at 636 West 10th Avenue, from RM-3 
Multiple Dwelling District to CD-I Comprehensive Development 
District. 

The CD-I By-law restricts the form of development as 
follows : 

USES: Hospital and customarily ancillary uses, subject 
to the same conditions of development as for the 
Vancouver General Hospital approved by Council 
on June 26, 1969. 

The application was approved by the Director of Planning and 
the Vancouver City Planning Commission. 

Council heard a delegation from Mr. J. Heath and Miss G. 
Andruss expressing concern on the problems of the 
lane adjacent to her property in respect of traffic, illegal 
parking, noise and the condition of the lane. 

The Zoning Planner was requested to take into consideration, 
the comments expressed by the delegation with respectto the lane 
and discuss with the City Engineer in an attempt to 'resolve the 
situation . 

MOVED by Aid. Harcourt, 

THAT the rezoning application by Mr. Thomson on behalf of the 
Cancer Control Agency of B.C. be approved. 

- CARRIED UNANIMOUSLY 

The Mayor suggested that the Director of Planning may wish 
to examine the zoning for the hospital area and report at some 
future date to Council on the matter. 
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COMMITTEE OF THE WHOLE 


MOVED by Aid. Harcourt, 
THAT the Committee 


of the Whole rise and report. 


- CARRIED UNANIMOUSLY 


MOVED by Aid. Harcourt, 
SECONDED by Aid. Boyce , 

THAT the report of the Committee of the Whole be adopted and 
the Director of Legal Services be instructed to prepare and bring 
in the necessary amendments to the Zoning and Development By-law. 


- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 9:15 p.m. 


* * * * * 


The foregoing are Minutes of the Special Council Meeting 
(Public Hearing) of May 4, 1976, adopted on May 11, 1976. 



MAYOR 



CITY CLERK 
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CITY OF VANCOUVER 
SPECIAL COUNCIL - MAY 6, 1976 
PUBLIC HEARING 


A Special Meeting of the Council of the City of Vancouver 
was held on Thursday, May 6, 1976, at 7.35 p.m. at the Kitsilano 
Secondary School, 2550 West 10th Avenue, Vancouver, B.C., for 
the purpose of holding a Public Hearing to amend the Zoning and 
Development By-Law. 

PRESENT: Alderman Boyce (Deputy Mayor) 

Aldermen Bird, Bowers, Cowie, Harcourt, 

Kennedy, Marzari, Rankin, Sweeney 
and Volrich 

ABSENT: Mayor Phillips (Civic Business) 

CLERK TO THE COUNCIL : D.H. Little 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Sweeney 
SECONDED by Aid. Harcourt 

THAT the Council resolve itself into Committee of the Whole, 
Alderman Boyce in the Chair, to consider proposed amendments to the 
Zoning and Development By-Law, 

- CARRIED UNANIMOUSLY 

REZONING APPLICATIONS 

1. Former CPR Right-of-Way - Area Generally 
located between Arbutus and Chestnut 
Streets, approximately 300 feet North of 
Cornwall Avenue 


Consideration was given to the application received from 
Mr. Jim Lowden on behalf of Marathon Realty Co. Ltd. , to rezone 
Lots A-J, D.L. 526, Plan 15855, being the former CPR Right-of-way and 
the area generally located between Arbutus and Chestnut Streets, 
approximately 300 feet north of Cornwall Avenue from RS-1 One- 
Family Dwelling District to CD-I Comprehensive Development District. 

The proposed (CD-I) By Law will restrict the form of development 
as follows: 

1. USES : Townhouses not to exceed 3 dwelling units 

on Lots A - H, D.L. 526, Plan 15855, and 

not to exceed 5 dwelling units on Lots 

I - J, D.L. 526, Plan 15855 

Off-street Parking 

and Customarily Ancillary Uses. 

2. FLOOR SPACE 

RATIO: Shall not exceed: 


(a) 1.2 on each lot of Lots A to H, 

D.L. 526, Plan 15855; 

(b) 1.25 on each lot of Lots I to J, 

D.L. 526, Plan 15855 

and to be measured in accordance with the 
(RS-1) One-Family Dwelling District 
Schedule . 

3. HEIGHT : Not to exceed 3 storeys plus cellar 

nor 30 feet 


cont ' d. . . . 
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Former CPR Right-of-Way - Area Generally 
located between Arbutus & Chestnut Streets 
approximately 300 feet North of Cornwall 
(cont'd) 


4. OFF-STREET 1 off-street parking space shall be 

PARKING; provided for each dwelling unit. 

Conditions attached to any approval of the application are 
as follows: 

a) That the detailed scheme of development be first 
approved by the Director of Planning having due regard 
to the overall design, provision and maintenance of 
landscaping, vehicular ingress and egress and off-street 
parking, garbage collection facilities and provision of 
useable outdoor space. 

That prior to the enactment of the (CD-I) By-Law the 
owner is to comply with the following conditions: 

i) That the owner submit a satisfactory undertaking to 
Council in writing to give the City an easement for 
the sewer and to pay 50% of the total sewer 
construction 

ii) That the owner submit a satisfactory undertaking to 
Council in writing to agree to make arrangements with 
B.C. Telephone Company to underground the B.C. 
Telephone Company trunk service at no cost to the -City. 

iii) That the owner submit a satisfactory undertaking to 
Council in writing to give the City $60,000.00 of 
which $33,000.00 will be used to pay the City's share 
of undergrounding the B.C. Hydro line on Creelman 
Avenue and the remaining $2 7,000.00 to be used for a 
neighbourhood project which has yet to be agreed upon. 

Should the above conditions not be complied with by the owners 
within 180 days from the date of the Public Hearing, the 
approval granted at the Public Hearing shall expire. 

b) Further recommended that when the (CD-I) By-Law is enacted, 
that Council resolve to make an application under the Provincial 
"Power and Telephone Line Beautif ication Fund Act" to under- 
ground the B.C. Hydro line on Creelman Avenue. 

c) The Director of Planning further recommends: 

That Section 2 of the (CD-I) By-Law be amended by adding the 
words "each lot of" and be inserted immediately before the 
words "Lots A to H" and Lots I to J". 

The application is recommended tor approval by the Director of 
Planning and the Vancouver City Planning Commission. 

Delegations were heard as follows: 


Mr. Bruce Yorke 

Mr. Steve Zibin 
(2023 Creelman) 


- asked several questions, and 
answers were given by the officials 

- appeared asking clarification of 
conditions attached to this 
rezoning, and expressed concern 
about any proposal to establish 
overhead power lines in the area. 


cont'd. 
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Former CPR Right-of-Way - Area Generally 
located between Arbutus & Chestnut Streets 
approximately 300 feet North of Cornwall 
(cont ' d) 


Mr. Klaus Schmid 
(136 5 Laburnum) 


Mr. Garfield Cross 


- expressed concern respecting 
overhead wiring and felt that 
Marathon Realty should be 
required to pay for the under- 
ground wiring involved. 

He also felt that the Company sti2 
should be required to grant the 
City a lot as v/as in the original 
proposal . 

Mr. Schmid pointed out that the 
Right-of -VVay was thought to be 
zoned (RT-2) but it now appeared 
that the zoning was, in fact, 
(RS-1) . (This was confirmed by 
the Planning Department) . 

- appeared expressing strong 
opposition to any overhead wiring 
and said wiring should be put 
underground by Marathon Realty. 


After further discussion, it was 


MOVED by Aid. Rankin, 

THAT this application be deferred for discussion later this 
evening after studying the application for rezoning in respect 
of Kitsilano Point. 

- CARRIED UNANIMOUSLY 


2. Kitsilano Point Zoning - Area Generally 
bounded by Ogden, Chestnut, Cornwall, 
Arbutus to McNicoll Streets and Maple 
Street, excluding the former CPR 
Right-of-Way 

Consideration was given to the application of the 
Director of Planning to rezone the area generally bounded by Ogden, 
Chestnut, Cornwall, Arbutus to McNicoll Streets and Maple Street, 
excluding the former CPR Right-of-Way. 

i) To establish a new District Schedule to be known and 

described as (RT-2A) Two-Family Dwelling District (Duplex 
and Semi-Detached) . 


ii) To rezone the lands generally bounded by Chestnut Street, 
Ogden Avenue, Arbutus Street and the former C.P.R. Right- 
of-Way (approximately 300 feet North of Cornwall Avenue) 
from (RT--2) Two-Family Dwelling District to (RT-2A) Two- 
Family Dwelling District. 

iii) To rezone the lands generally bounded by Arbutus Street, 
the former C.P.R. Right-of-Way (approximately 300 feet 
North of Cornwall Avenue) southern approaches to the 
Burrard Bridge and Cornwall Avenue, excluding the lots 
approximately 60 feet North of Cornwall Avenue between 
Maple Street and approximately 132 feet East of Cypress 
Street, from (RM-3A) Multiple Dwelling District to (RM-3A1) 
Multiple Dwelling District. 

iv) To rezone the lots approximately 60 feet north of Cornwall 
Avenue between Maple Street and approximately 132 feet 
east of Cypress Street from (C-2) Commercial District to 
(C-2B) Commercial District. 


cont'd. 
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Kitsilano Point Zoning 
(cont ' d ) 


The application is recominended for approval by the Director of 
Planning and the Vancouver City Planning Commission. 

In the information submitted by the Planning Department, the 
differences between (RT-2) Two-Family Dwelling District and the 
proposed (RT-2A) Two-Family Dwelling District are noted. 

Delegations were received as follows: 


Mr. Steve Zibin 
(2023 Creelman) 


- expressed concern that developments 
in this area should conform to the 
character of the housing round 
about, in order to ensure 
compatibility . 

Mr. Zibin made other comments. 


At this point, it was noted that some changes had taken place 
in the information before Council at this meeting to that which was 
furnished a month previously for the public. 

Considering the need for general availability of up-to-date 
information on both the application involving the CPR Right-of- 
Way and the application in respect of the Kitsilano Point area, 
it was 

MOVED by Aid. Cowie , 

THAT this Public Hearing in respect of the various zoning 
matters before Council at this date be adjourned until such 
time as full and up-to-date information in each case is available 
for Council and the public. 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Cowie, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Cowie, 
SECONDED by Aid. Harcourt, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 8:20 p.m. to reconvene 
on these rezoning applications and to continue this Public Hearing 
at some future date, when full and up-to-date information in 
respect of the applications will be available to the Council and 
the public. 

***** 


The foregoing are Minutes of the Special Council Meeting (Public 
Hearing) of May 6, 1976, adopted on May 18, 1976. 
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CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, May 11, 1976, in the Council Chamber, 
commencing at 2:00 p.m. 

PRESENT ; Mayor Phillips 

Aldermen Bird, Bowers, Boyce , Cowie , Harcourt, 
Kennedy, Marzari, Rankin, Sweeney and 
Volrich 

CLERK TO THE COUNCIL : D.H. Little 

PRAYER 


The proceedings in the Council Chamber were opened with 
prayer. 

'IN CAMERA' MEETING 

The Council was advised that there were matters to be 
considered 'In Camera' later this day. 

ADOPTION OF MINUTES 

MOVED by Aid. Bird, 
SECONDED by Aid. Sweeney, 

THAT the Minutes of the Regular Council meeting of May 4, 1976, 
the Minutes of the Special Council meeting (Court of Revision) of 
May 4, 1976, and the Minutes of the Special Council meeting (Public 
Hearing) of May 4, 1976, be adopted. 

- CARRIED UNANIMOUSLY 

CGJ-IMITTEE OF THE WHOLE 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Boyce, 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 

UNFINISHED BUSINESS AND DELEGATIONS 

Enforcement of Fire By-law 
Outside the Core Area 


Council on April 6, 1976, when considering Alderman Volrich 's 
motion and the hearing of delegations on Fire By-law enforcement 
outside the core area, deferred the matter to the Council meeting 
of May 11, 1976, at which time additional reports would be available 
from the Standing Committee on Housing and Environment and the 
Provincial Fire Marshal. 

Council had the following for consideration this day: 

(a) Alderman Volrich' s motion of April 6, 1976 

(b) Report from the Provincial Fire Marshal on the Vancouver 
Fire By-law #2193 dated May 11, 1976, and other relevant 
material . 

(c) Clause 1 of the report of the Standing Committee on 
Housing and Environment dated April 2y, 1976. 


As previously agreed to by Council, the following representations 
were made : 

Mr. R. Dolman, Rental Housing Council of B.C. addressed Council 
and filed a brief protesting the harshness of the requirements 
of the Vancouver Fire By-law particularly with respect to 

cont'd. . . . 
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Enforcement of Fire By-law 
Outside the Core Area (cont'd) 

requirements for sprinklers in apartments and lodging houses, 
as well as other requirements which the Rental Housing Council 
of B.C. consider excessive. 

Mr. B. Eriksen, Downtown Eastside Residents' Association, 
addressed Council in favour of the requirements of the 
Vancouver Fire By-law and urged that Council enforce it 
outside the core area as has previously been done in the 
Downtown Eastside. 

Mr. B. Bargemen, Renters United for Secure Housing, spoke in 
support of enforcement of the Fire By-law outside the core 
area. He suggested that a grant or loan fund be established 
to assist apartment and rooming house owners in upgrading 
their premises to meet the Fire By-law requirements. 

Mr. M. O'Neill, Grandview Tenants' Association, filed a brief 
opposing Alderman Volrich's motion and urging Council that 
the standards of the Fire By-law be enforced City-wide. 

Mr. B. Yorke, Vancouver Tenants' Council, spoke in favour of 
the Fire Chief's recommendations re sprinklers or two fully 
enclosed stairwells. He is opposed to Alderman Volrich's 
motion, however , he would support a study in principle. He 
suggested that representations be made to the Attorney-General 
to amend the offending sections of the Landlord and Tenant Act 
and a grant of $500.00 be made to tenants' organizations to 
travel to Victoria with this delegation. 

Mr. F. Cottman representing a committee elected by tenants at 
1101 Nicola Street and 975 Chilco Street, filed a brief 
opposing the expensive upgrading which would be required of 
existing apartment buildings outside the core area to conform 
to the Fire By-law. His brief contained a number of 
recommendations for Council's consideration. He also quoted 
a number of statistics from various cities in Canada with 
respect to fire experiences under more relaxed By-laws than 
the Vancouver one. 

Mrs. H. Bautovich representing the owners/tenant of Sherwood 
Lodge, submitted a brief stating that implementation of By-law 
#2193 would have serious financial and social impacts on the 
residents of this building. All suites with the exception of 
of the caretaker's suite are occupied by owners of whom all 
but one are retired and all but three are senior citizens . 
The majority are on fixed incomes or mincome. 

Mr. W.L. Inglis, Highland Consultants Ltd., filed a brief 
supporting the provisions of the Fire By-law, indicating 
that the cost of upgrading a suite to meet these requirements 
is much less than that cited by some of the previous delegations. 

Fire Marshal H.K. Jenns, author of 'A Study of City of Vancouver 
Fire By-law No. 2193', referred to the following sections of his 
report dated May 11, 1976: 

CONCLUSIONS . 


Any professional Fire Officer realizes the inherent danger 
resulting from the rapid spread of fire, smoke, and fumes throughout 
a building via unprotected vertical and horizontal shafts such as open 
stairways and corridors. 

In residential occupancies, this danger is accentuated by 
the number of persons gathered together within a building, whilst 
being separated into virtual isolation from each other by their pri- 
vate right of domicile. 


cent ' d. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont 'd ) 

P. N.E. Capital Expenditures: 
Forum Building (cont'd) 

The P. N.E. financial statements at September 30, 1969, show a 
reserve for improvements of $850,000. This in effect is the 
available funds for expenditures on new buildings and additions 
to or rehabilitation of old buildings. 

Council has already given approval to the following: 

June 9/70 1969/70 Capital Budget totalling 
Aug. 25/70 Additional Seats - Pacific Coliseum 
Sept. 2/70 Additional Press Facilities - Pacific 

Coliseum 


The P. N.E. is presently requesting Council approval 
of proposed capital expenditure on the Forum Building 


Total including current request 

(Balance of the improvements reserve at 
Sept. 30/69 remaining if current request 
approved would be $850,000 less $741,175 
or $108,825) 

The current request is put forward at the direction of the 
P. N.E. Finance Committee and Board of Directors. The General 
Manager's letter states that the project would include in- 
stallation of new plastic pipe in a concrete floor, new 
ice-making equipment and a complete floor over 48,000 square 
feet of the Forum Building, also new rink boards, changing the 
front of the building and improving washrooms. The letter 
states that these improvements will allow the P. N.E. to carry 
on with sports facilities for residents of the area and also 
provide a good ice surface for the peewee hockey teams and 
the figure skaters of this area as well. 

The letter explains that approval is requested on the basis 
that if the 1970 Fair is financially successful, the work will 
proceed immediately in order to minimize the disruption time 
for people who normally use the facilities in the fall and 
winter months. The funds would be provided from the P. N.E. 
reserve for improvements, which would be supplemented by the 
1970 surplus of the P. N.E. 

For Council consideration — Request of the P. N.E. for Council 
approval of improvements to the Forum Building at a cost of 
$300,000 to be financed from P. N.E. funds." 

MOVED by Aid. Rankin, 

THAT, while the forum is undergoing alterations, the P. N.E. 
be requested to consider making time available in the Coliseum at 
the same rentals charged in the Forum, for the youth groups who 
will be displaced while the Forum undergoes these alterations. 

- CARRIED 

MOVED by Aid. Adams, 

THAT the request of the P. N.E. for approval of capital 
expenditure in the amount of $300,000 in connection with the Forum 
Building to be financed from P. N.E. funds, be approved. 


55 / 

. . 5 


$355, 675 
38, 500 

47,000 

$441,175 

300,000 
$741,175 


- CARRIED 
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Enforcement of Fire By-law 
Outside the Core Area (cont'd) 

The main causes of fire are man, woman and child whether 
it be by indifference, carelessness or fires of incendiary origin. 
Therefore, in the effort to protect the individuals right to the pre- 
servation of life, from what might be described as one of the worst 
types of death, some form of economic hardship may be brought about. 

Close scrutiny of the applicable Code, Standards and Acts, 
supports this basic right of safety for each individual, by categor- 
ically stating the need for separate means of egress, enclosed stair- 
ways, rated corridors, alarm systems and emergency lighting. 

Therefore, it is found that Sections 38, 39, 41, 43, and 
43B, of the Fire By-Law are consistent with the present day standards, 
acceptable to fire authorities throughout the North American conti- 
nent . 

In the setting of standards, every authority has endeavored 
to avoid requirements which might involve unreasonable hardships on 
owners of buildings. However, when dealing with an existing structure, 
it must be recognized that some hazards to life just cannot be ignored. 
The Life Safety Code, National Building Code, National Fire Code, and 
the Fire Marshal Act, have all attempted to include some flexibility 
to allow the authority having jurisdiction, to provide such alternate 
measures where necessary to overcome a particular hazard. 

In the applicable by-laws studied, this same flexibility 
once more becomes apparent as each authority has attempted to allow 
some deviation to offset unnecessary hardships. However, it also 
became apparent that of the 13 by-laws appended to this study, that 
deviation from the enclosed stairway principle was allowed only by 
5 authorities. As previously mentioned in the discussion, not all au- 
thorities were able to supply applicable by-laws, however, once again 
most supported the enclosed stairway principle in their written sub- 
missions . 

A fire separation is a construction assembly that acts as 
a barrier against the spread of fire. This assembly does not necessar- 
ily have to have a fire resistance rating, where protected by a sprink- 
ler system. Its main function is to provide separate atmospheres and 
thus reduce the liklihood of all atmospheres becoming contaminated at 
the same time by a single fire. In dealing with these separations, the 
introduction of a sprinkler system removes the need for a fire resis- 
tance rating of the assembly, but does not justify the removal of the 
separation. Unless specifically designed (Sprinkler-Vent Method) sprink- 
lers are incapable of preventing the spread of hot gases of combustion 
where no separation exists. There are alternative ways of achieving 
separate atmospheres, other than by continuous shaft stairways. One 
being the erection of a separation in corridors between open stairways. 

In providing separate atmospheres, in a manner other than 
that prescribed by modern day codes, still leaves a hazard to life, by 
requiring the occupants of an affected atmosphere to pass through what 
could well be a contaminated area to reach a place of safety. There- 
fore, it is of paramount importance that evacuation in the case of life 
take place prior to the complete atmosphere becoming contaminated. 

To this end, all individuals retain their basic right to an 
early warning of a fire occurring within a structure. 

Section 37 is not consistent with the National Building Code. 

In reviewing Section 40(a) it was felt that the Fire By- 
Law in an attempt to provide for a viable alternative to Section 38, 
thus off-setting unnecessary hardships to building owners, has inad- 
vertantly denied the occupants their basic right as previously men- 
tioned. 


cent ' d. 
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Enforcement of Fire By-law 
Outside the Core Area (cont'd) 

In the case of Section 42 it was found that the provisions 
of a fire alarm system is dependent upon the height and use of a build- 
ing. This is not consistent with recognized national fire standards 
which provides for the need to consider height, use, arrangement and 
number of occupants within a particular building classification. 

The first paragraph of Section 43A ties the requirement for 
emergency lighting, to height, square footage of floor areas and to 
public stairways and corridors where to provision of natural illumin- 
ation has been excluded. In todays society, it must be recognized 
that many buildings are being used on a community basis, in addition 
to their basic intended use after the hours of daylight. The provi- 
sion of illumination by natural light into a corridor or stairway is 
dependent upon the hours of daylight available. The use of such corri- 
dor and stairways to provide a rapid means of egress from a building 
must not be restricted in any way. Therefore, the provision of illu- 
mination whether natural or artificial must be maintained at all times. 

In finalizing this study, it should be pointed out that every 
effort has been made to comply with councils request, contained within 
the motion of November the 18th, 1975, However, it was felt that cer- 
tain restrictions were necessary to the broad terms of reference, in 
an effort to prevent the basic issues from becoming obscured. To this 
end, it was considered irrelevant to include statistics regarding fire 
deaths, as these are readily available in printed form from both Federal 
and Provincial Agencies, 

Whilst appearing to overlook the request for providing alter- 
native means of fire protection, this aspect has been closely studied. 
It was found that to consider any alternate other than previously dis- 
cussed, would seriously compromise the minimum standard of safety. 


RECOMMENDATIONS. 


Amend Section 37 so as to be consistent with the National 
Building Code of Canada, 

Where the provisions of Section 40(a) apply, in addition 
to the requirements for a sprinkler system, 

provide for a separation between exits, so as to 
maintain two separate atmospheres at all times, 
and 

that provision be made for the installation of 
approved product of combustion detectors, in- 
terconnected to the Fire Alarm System, 

Amend Section 42, so as to provide for fire alarm require- 
ments consistent with the National Building Code of Can- 
ada, 

Delete the first paragraph of Section 43A and provide for 
each building required by Section 42 to have a fire alarm 
system, to install emergency lighting in all means of 
egress. 

Provide for an appeal procedure from such orders as the 
Fire Chief may issue under the Fire By-Law, relevant to 
Sections 37 through 43B, 


cont'd. 
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Enforcement of Fire By-lav; 
Outside the Core Area (cont'd) 

MOVED by Aid. Volrich, 

THAT further consideration of this matter be deferred until 
the June 1st, 1976, meeting of Council, at which time the 
Assistant Director of Inspections and Enforcement Division, in 
conjunction with the Fire Chief, report to Council on some 
alternative methods to the requirements of Section 38 of the 
Fire By-law, as well as comments on the representations made 
before Council today. ^ 

- CARRIED UNANIMOUSLY 


The Council recessed at approximately 3:45 p.m., and following 
an 'In Camera' meeting in #3 Committee Room, reconvened in open 
session at approximately 4:55 p.m., everybody present with the 
exception of Alderman Boyce (ill). 


CITY fiANAGER'S AND OTHER REPORTS 

Finance Matters 
(May 7, 1976) 

Tender No. 761 - Selection of General 
Contractor for Contract 761 (Landscaping 
and Paving in Area 6, False Creek) 
(Clause 5) 


The Mayor indicated he wished permission to abstain from 
voting on this item because of conflict of interest. 

MOVED by Aid. Bowers, 

THAT the Mayor be given permission to abstain from voting 
on this Clause. 

- CARRIED UNANIMOUSLY 

MOVED by. Aid. Sweeney, 

THAT representations be heard from Jack Cewe Ltd. , and any 
other involved delegations who wished to speak. 

- CARRIED UNANIMOUSLY 

Mr. Vftn. L. Johnson, Vice-President, Jack Cewe Ltd., addressed 
Council and submitted a brief. This brief put forward arguments 
as to why Jack Cewe Ltd., as low bidder, should be awarded the 
contract for landscaping and paving in Area 6, False Creek. At 
this time, Mr. Johnson also submitted a detailed schedule on a 
street to street basis with respect to this contract. 

Mr. D.J. Bird, President, B.C. Road Builders Association, 
filed a letter commenting on the City's tendering procedures. 
The letter stated that the tendering procedures followed over many 
years by the City of Vancouver has established the City as a 
leader for British Columbia municipalities in this regard. The 
B.C. Road Builders Association supported the recommendations of 
the City Manager contained in this Clause. 

A representative of Standard General Construction briefly 
addressed Council and advised that his Company had submitted with 
their tender a street by street schedule with respect to this 
contract. 

The City Engineer and another representative of his Department, 
reviewed the situation with respect to this tender for the 
information of Council. 

cont'd. . . . 
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Finance flatters 
(May 7, 1976) (cont'd) 

Tender No. 761 - Selection of General 
Contractor for Contract 761 (Landscaping 
and Paving in Area 6, False Creek ) 
(Clause 5) (cont'd) 


MOVED by Aid. Bowers, 

THAT the recommendation of the City Manager contained in 
this clause be approved, subject to approval of the 1976 Capital 
Budget - False Creek. 

- CARRIED 

(Aldermen Bird, Kennedy and Sweeney opposed) 

(The Mayor abstained from voting on this Clause) 

Submitted for consideration by the City Manager in this Clause 
was the matter of selection of paving material for Area 6, False 
Creek. The report detailed the varying costs of the proposed 
materials and also pointed out that there would be significantly 
higher maintenance costs if quartzite flagstone paving were used. 

Mr. D. Sutcliffe, Development Consultant, False Creek, addresse 
Council on this matter. 

MOVED by Aid. Volrich, 

THAT concrete be used as the paving material for Area 6, 
False Creek. 

- CARRIED 

(Aldermen Cowie and Harcourt opposed) 
(The Mayor abstained from voting on this Clause) 

Report of Standing Committee 
on Finance & Administration, 
April 8, 1976 


Possibility of New Capital Program 
to be presented to the Voters in 
1976 (Clause 1) 


Pay-As-You-Go vs. Five Year 
Capital Plan (I(i) ) 


MOVED by Aid. Volrich, 

THAT this Clause of the Standing Committee and the City Manager 
report dated May 7, 1976, be received and referred back to the 
Standing Committee on Finance and Administration for consideration 
when the report of the Director of Finance on pay-as-you-go 
financing is before the Committee later this month. 

- CARRIED UNANIMOUSLY 

UNFINISHED BUSINESS (cont'd) 

Appeal - Retention of Dwelling Unit 
2765 East 46th Avenue 


Council on April 27, 1976, when dealing with a City Manager's 
report (Building and Planning matters) dated April 23, 1976, on the 
above matter, deferred consideration of the report for two weeks 
pending Mr. Motiuk discussing with his clients, the possibility of 
the tenants of the premises making application under the Hardship 
Policy for retention of the basement dwelling unit. 

The City Clerk advised that a letter has been received from 
Mr. Motiuk indicating he has been instructed by his clients to 
withdraw the application for retention of the dwelling unit. 

cont'd. . . . 
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Appeal - Retention of Dwelling Unit 
2765 East 46th Avenue (cont'd) 


MOVED by Aid. Rankin, 

THAT the report of the City Manager dated April 23, 1976, be 
received. 

- CARRIED UNANIMOUSLY 

COMMUNICATIONS OR PETITIONS 

1 . Pub - 1445 East 41st Avenue 

Council noted a request from the New Horizons Club at Menno 
Court to appear before Council on the matter of the Molly Hogan 
pub which was approved by Council on April 15, 1976. 

MOVED by Aid. Bird, 

THAT the delegation request from the New Horizons Club be 
granted . 

- CARRIED UNANIMOUSLY 

2. Grant Request towards Luncheon 
for Annual Conference 


The Canadian Association for Young Children in a letter dated 
April 29, 1976, requested that Council host a luncheon at an 
estimated cost of $10,400 at their annual conference to be held 
in Vancouver in November, 19 76. 

MOVED by Aid. Bird, 

THAT the letter from the Canadian Association of Young Children 
be received and no further action taken. 

- CARRIED UNANIMOUSLY 

3. Grant Request - Participation 
in XXI Olympiad - Montreal 

Council had for consideration a request from the Panjab 
Cultural Association dated May 3, 1976, requesting a grant of 
$3,000 to assist with a cultural presentation at the Montreal 
Olympics . 

MOVED by Aid. Bird, 

THAT the letter from the Panjab Cultural Association be 
received and no further action taken. 

- CARRIED UNANIMOUSLY 

4. Appointment of Chairman and 
Vice-chairman - Family Court Committee 

Council noted a communication from the City Clerk dated 
May 6, 1976, advising that the Family Court Committee recommends 
that Mr. Tony Mears and Christine Dryvynsyde be appointed Chairman 
and Vice-chairman respectively for 1976. 

MOVED by Aid. Volrich, 

THAT the above appointments be approved. 

- CARRIED UNANIMOUSLY 

5. Rezoning of Property - 
3583 West 40th Avenue 

Submitted for consideration was a letter from Mr. T.K. Johnston 
requesting an opportunity to appear before Council with respect to 
Council's decision at a recent Public Hearing to rezone his property 
at 3583 West 40th Avenue. 


cent ' d. 
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COMMUNICATIONS OR PETITIONS (cont'd) 

Rezoning of Property - 3583 
West 40th Avenue (cont'd) 

MOVED by Aid. Rankin, 

THAT the delegation request from Mr. T.K. Johnston be 
granted . 

- LOST 

(Aldermen Bird, Bowers, Marzari, Volrich and the 
Mayor opposed) 

A tie vote having resulted, the motion by Alderman Rankin 
was declared LOST. 

6 . Sunset Ice Skating Rink 

Council noted a letter from Mr. J.T.P. Wong dated April 26, 
1976, requesting to appear before Council with respect to the 
construction of the Sunset Ice Skating Rink. 

MOVED by Aid. Volrich, 

THAT the delegation request from Mr. J.T.P. Wong be granted. 

- CARRIED UNANIMOUSLY 

CITY ONAGER'S AND OTHER REPORTS (cont'd) 

A. MANAGER'S GENERAL REPORT 
MAY 7, 1976 


Works & Utility Matters 
(May 7, 1976) 


The Council considered this report which contains four 
Clauses identified as follows: 

CI. 1: Watermain Installation - 1976 Capital Budget 
CI. 2: Rank City Wall Properties Ltd. - Request to 

Maintain Decorative Lighting Standards on 

City Streets 

Cl . 3: Vancouver Centre Development - Request to 

Install Decorative Lighting 
Cl. 4: Tenders for Street Lighting Contract No. 110 

The Council took action as follows: 

Clauses 1, 2, 3 and 4 

MOVED by Aid. Bird, 

THAT the recommendations of the City Manager contained in 
Clauses 1, 2, 3 and 4 be approved. 

- CARRIED UNANIMOUSLY 

Building & Planning Matters 
(May 7, 1976) 


Size of Playing Field, Area 6, 
False Creek (Clause 1) 


MOVED by Aid. Harcourt, 

THAT this Clause be received for information. 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Fire & Traffic Matters 
(May 7, 19 76) 


Parade in Central District - 
Chinatown ( Clause 1) 


MOVED by Aid. Bird, 

THAT the request of the Chin Wing Chun Tong Society to hold 
a parade in Chinatown on May 23, 1976, be approved; 

FURTHER THAT a grant of $500 be approved to cover the cost 
of temporary signing and barricading as well as extra street 
cleaning . 

- LOST NOT HAVING RECEIVED 
THE REQUIRED MAJORITY 


(Aldermen Bowers, Cowie and Harcourt opposed) 


MOVED by Aid. Kennedy, 

THAT the request of the Chin Wing Chun Tong Society to hold 
a parade in Chinatown on May 23, 19 76, be approved; 

FURTHER THAT a grant of $250 be approved to cover the cost 
of temporary signing and barricading as well as extra street 
cleaning . 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 


Finance Matters 
(May 7, 1976) 


The Council considered this report which contains seven 
Clauses identified as follows: 


CI. 

1: 

CI. 

2 : 

CI. 

3 : 

CI. 

4 : 

CI. 

5 : 

CI. 

6: 

CI. 

7 : 


Secretarial Staff 
Investment Matters 
Police Communicati 
1976 Capital Budge 
Tender No. 761 - S 
for Contract 761 ( 
6, False Creek) 
Park Board 19 76 Re 
Council of the New 
Broadway Pentecost 
Kiwanis Senior Cit 
Provincial Elderly 


- Law Department 

(Various Funds) March 1976 
ons Centre Staffing 
t - False Creek 

election of General Contractor 
Landscaping and Paving in Area 

venue Budget - Report to 
and Non-Recurring Items 
al Benevolent Association and 
izens Housing Projects - 
Citizens Housing Aid Act Grants 


The Council took action as follows: 

Clauses 1, 2, 3, 4 and 7 

MOVED by Aid. Harcourt, 

THAT the recommendations of the City Manager contained in 
Clauses 1, 2, 3 and 4 be approved and Clause 7 be received for 
information. 

- CARRIED UNANIMOUSLY 


Tender No. 761 - Selection of General Contractor 
for Contract 761 (Landscaping and Paving in Area 
6, False Creek) (Clause 5 ) 


For Council action on this Clause, see page 5. 


Park Board 1976 Revenue Budget - Report 
to Council of New and Non-Recurring 
Items ( Clause 6) 


MOVED by Aid. Bowers, 

THAT Council approve the 1976 Park Board Revenue Budget of new 
and non-recurring items as submitted to Council this day. 


- CARRIED UNANIMOUSLY 
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Personnel Matters 
(May 7, 1976) 

MOVED by Aid, Harcourt, 

THAT Mr. V. Warren, Permits & Licenses Department, be granted 
leave of absence for thirteen days with pay from July 14 to July 
30, 1976, in order to participate as team manager of Canada's 
Olympic Field Hockey Team. 

- CARRIED UNANIMOUSLY 

B. Civic United Nations Conference 
Program - Handicraft Fair 


The Council had for consideration a Manager's report dated 
May 5, 1976, with respect to a Civic United Nations Conference 
Program Handicraft Fair to be held on the Concourse Level of the 
C.P.R. Station at Cordova Street. 

MOVED by Aid. Harcourt, 

THAT the recommendation of the City Manager contained in this 
report be approved. 

- CARRIED UNANIMOUSLY 

C. Family Housing in Three 
Storey Apartments 


Council had for consideration a report of the City Manager dated 
May 7, 1976, in which the Director of Planning submitted for 
consideration the matter of family housing in three storey apartments. 

The Director of Housing gave an oral presentation detailing 
proposals he has received from developers which if approved, could 
produce 264 units of family housing. 

The Director of Planning also addressed Council on this 
matter. 

MOVED by Aid. Bird, 

THAT the proposals with respect to 264 units of family housing 
detailed orally this day by the Director of Housing be approved in 
principle with a detailed report back to Council for consideration 
and approval; 

FURTHER THAT Council request the Director of Housing to remain 
in the service of the City of Vancouver. 

- CARRIED UNANIMOUSLY 


I. Report of Standing Committee 
on Finance & Administration, 
April 8 , 1976 


The Council considered this report which contains two 
Clauses identified as follows: 

CI. 1: Possibility of New Capital Program to 

be Presented to the Voters in 1976 
CI. 2: Computerization - Election Results 

The Council took action as follows: 

Possibility of New Capital Program to 
be Presented to the Voters in 1976 
(Clause 1) 


For Council action on this Clause, see page 6. 


cont ' d. 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Report of Standing Coraraittee 
on Finance & Administration, 
April 8, 1976 (cont'd) 


Computerization - Election 
Results (Clause 2) 


MOVED by Aid. Volrich, 

THAT the recommendation of the Committee contained in this 
Clause be approved. 

- CARRIED UNANIMOUSLY 


II. Report of Standing Committee 
on Housing and Environment, 
April 29, 1976 

The Council considered this report which contains five 
Clauses identified as follows: 

Cl. 1: Fire By-law - Upgrading of Hotels & Apartments 
Cl. 2A: Appeal re Fire By-law - 1055 Harwood 

and 1246 Cardero Streets 
Cl. 2B: Emergency Lighting Order - Fire By-law 

680 East 5th Avenue (McDonald House) 
Cl. 3: Procedure for Developing Senior Citizens' 

Housing Sites on City-owned Lands 
Cl. 4: Disposition of City-owned Lot in 600 Block 

East 6th Avenue (Coast Foundation Society) 
Cl. 5: Extension of Deadline for Purchase of City-owned 

Land for West End Multi-Purpose Service Centre - 

B'nai B'rith Foundation & Netherlands Association 

The Council took action as follows: 


Fire By-law - Upgrading of Hotels 
and Apartments (Clause 1) 


For Council action on this Clause, see page 1. 

Clauses 2A, 2B, 3, 4 and 5 

MOVED by Aid. Harcourt, 

THAT Clauses 2A and 2B be received for information and the 
recommendations of the Committee contained in Clauses 3, 4 and 5 
be approved. 

- CARRIED UNANIMOUSLY 


Regular Council, May 11, 1976. ......... 

CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

III. Report of Standing Cormittee 
on Finance & Administration, 
April 29 , 1976 

The Council considered this report which contains two 
Clauses identified as follows: 

CI. 1: Theatre in the Park - Insurance Fund 
Cl. 2: 1976 Supplementary Capital Program 

The Council took action as follows: 
Clauses 1 and 2 . 

MOVED by Aid. Volrich 

THAT the recommendations of the Committee, as contained in 
Clauses 1 and 2, be approved. 

- CARRIED UNANIMOUSLY 

(Aid. Bowers was opposed to Clause 1) 


IV. Report of Standing Committee 
on Community Services, 
April 29 , 1976 

The Council considered this report which contains three 
Clauses identified as follows: 

Cl. 1: Information Centres - Grant Request 

Cl. 2: Tax Buyers - By-law to Regulate 

Cl. 3: The Health of Vancouver - Special Report 

The Council took action as follows: 

Information Centres - Grant Request 
(Clause 1) 

MOVED by Aid . Rankin 

THAT this clause be deferred for one week pending the hearing 
of a delegation from Information Services Joint Committee as 

requested. _ ^Arrjeq UNANIMOUSLY 

Tax Buyers - By-law to Regulate 
(Clause 2) 

MOVED by Aid . Rankin 

THAT this clause be deferred pending the hearing of 
delegations from Downtown Eastside Residents' Association, B.C. 
Discounters Association, Consumer Action League and First United 
Church as requested. , 

- CARRIED UNANIMOUSLY 

The Health of Vancouver - 

Special Report 

(Clause 3) 

MOVED by Aid. Rankin 

THAT this clause be received for information. 


- CARRIED UNANIMOUSLY 
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B. Property Matters, September 4, 1970 

MOVED by Aid. Broome, 

THAT the report of the Board of Administration (Property 
matters), dated September 4, 1970, be adopted, 

- CARRIED 

C, Apartment-Motel Development 

S/W corner Cambie and 12th Avenue 
(Mr. Wosk) 


The Board of Administration, under date of September 4, 
submitted a report of the Corporation Counsel on a communication 
received from Mr. B, Wosk in which Mr. Wosk asks the development 
permit which has been issued in respect of development at the 
S/W corner of Cambie Street and 12th Avenue, be amended to include 
a public house licensed premises. 

The Corporation Counsel gives the historic position as a 
result of the original application being heard at a Public Hearing 
and concludes as follows: 

"Under the circumstances I am of the opinion that Mr. Wosk 
should make a formal application to amend the Zoning and 
Development By-law to include this additional use and that 
a public hearing should be held at the earliest possible time. 

At the time of the original hearing the Planning Department 
notified the adjoining property owners of the application and 
it is suggested that the Director of Planning be instructed 
to notify the same people of the proposed amendment to the 
By-law. 

If, after the public hearing. Council decides to amend the 
By-law, Mr. Wosk should then make application to amend the 
existing Development Permit upon production of new plans." 

MOVED by Aid. Phillips, 

THAT the applicant be advised he should make a formal 
application to amend the Zoning and Development By-law to include 
this additional use, following receipt of which, the required 
reports will be made to Council in the normal manner and further 
consideration given, 

- CARRIED 

D, Examination of Duplicated Service Functions: 
City and Board of Parks and Public Recreation 

The Board of Administration, under date of August 14, 1970, 
reported as follows: 

"Because this study of duplicated service functions was per- 
formed jointly by staff of the Engineering Department and the 
Park Board, reports have been prepared for submission to both 
City Council and the Park Board. 

To ensure that both bodies receive the same information upon 
which to base their decisions, the two reports must be identical. 
This necessitates using a non-standard report format. 


cent 'd . . 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 


V. Report of Standing Coramittee 
on Planning and Development, 
April 29 , 1976 

The Council considered this report which contains five 
Clauses identified as follows: 

CI. 1: Cedar Cottage Proposed Rezoning in the Vicinity 

of the Victoria/Commercial Diversion 
CI. 2: Development Proposal in the 1000 Block Robson 
CI. 3: Policy on Low Density Multiple Housing in 

RS-1 Areas 
CI. 4: Enclave 1 - Champlain Heights 
CI. 5: Chinatown Planning Program 

The Council took action as follows: 
Clauses 1, 2,4 and 5 . 

MOVED by Aid. Bowers 

THAT the recommendations of the Committee, as contained i 
Clauses 1, 4 and 5 be approved, and Clause 2 be received for 
information . 

- CARRIED UNANIMOUSLY 

Policy on Low Density Multiple 

Housing in RS-1 Areas. 

(Clause 3) 

MOVED by Aid. Bowers 

THAT consideration of this Clause be deferred to the 
next meeting of Council on May 18, 1976. 

- CARRIED UNANIMOUSLY 


VI . Report of Standing Committee 
on Planning and Development 
(May 3, 1976) 

Downtown Transportation Plan: 

Smithe-Nelson Couplet 

(Clause 1) 

Council, on April 27, 1976, deferred a report of the City 
Manager, dated April 23, 1976, on the Smithe-Nelson couplet, 
pending a Public Meeting being held in the West End under the 
direction of the Planning and Development Committee. 

The Council noted the above-mentioned report of the Standing 
Committee and considered the Manager's Report of April 23, 1976 
in which the City Engineer recommended implementation of the Smithe 
Nelson Couplet, as described in the report; the City Manager 
concurred in the recommendation. 

MOVED by Aid . Bowers 

THAT the report of the Standing Committee on Planning 
and Development be received, and the recommendation of the City 
Manager and the City Engineer, as contained in the Manager's 
report of April 23, 1976, be approved. 

- CARRIED UNANIMOUSLY 


Regular Council, May 11, 1975. ......... 

CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

VII . Report of Standing Committee 
on Community Services 
(May 6, 1976) 

Neighbourhood Pub Application - 

3590 West 41st Avenue 

(Clause 1) 

MOVED by Aid. Rankin 

THAT the recommendation of the Committee, as contained in this 
clause, be approved. 

- CARRIED UNANIMOUSLY 


RISE FROM COMMITTEE OF THE WHOLE 

MOVED by Aid. Bird 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

ADOPT REPORT OF COMMITTEE OF THE WHOLE 

MOVED by Aid. Bird 
SECONDED by Aid. Sweeney 

THAT the report of Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


BY-LAWS 


1. BY-LAW TO AMEND BY-LAW NO. 4 299, 

BEING THE VEHICLES FOR HIRE BY-LAW 
(Rate Controls over Charter Limousines) 

MOVED by Aid. Rankin 
SECONDED by Aid. Harcourt 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Rankin 
SECONDED by Aid. Harcourt 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 


- CARRIED UNANIMOUSLY 


Regular Council, May 11, 1976 ] 

MOTIONS 

1 . Construction of Pavement and 
Curbs - Jellico Street from 
S.E. Marine Drive to Kent Avenue . 

MOVED by Aid. Sweeney 
SECONDED by Aid. Bird 

THAT WHEREAS the construction of pavement and curbs on 
Jellicoe Street from South East Marine Drive to Kent Avenue 
North on both sides (hereinafter called "the said project") 
was recommended by the Board of Administration on September 
15, 1972, and approved by Council on September 19, 1972, as 
a local improvement to be paid in part by special assessment 
upon the real property to be benefited thereby; 

AND WHEREAS the said project was advanced as a 
local improvement on the initiative principle to a Court of 
Revision on November 16, 1972; 

AND WHEREAS the balance pf Lot 1, Block 65 North 
Part, District Lots 258 and 329 , Group One, New Westminster 
District, (hereinafter called "the said lot") abuts the said 
project; 

AND WHEREAS the said lot is zoned CD-I (Comprehensive 
Development) under Zoning and ncvolopiuonl. By-l nv\r No. niul 
has constructed thereon a single family dwelling; 

AND WHEREAS on November 16, 1972, Council deemed 
that the said project would specially benefit the real 
property abutting the said project and undertook the same, 
subject to relief being given under section 67 of Local 
Improvement Procedure By-law No. 3614 to the said lot which 
is being used for residential purposes, until either an 
industrial development is approved or the said lot is 
acquired by. the City; 

AND WHEREAS the special annual assessment for the 
said project to be imposed on the said lot for a period of 
fifteen (15) years if it is used for industrial purposes is 
$313.90; 

AND WHEREAS the special annual assessment for the 
said project to be imposed on the said lot for a period of 
fifteen (15) years if it is used for residential purposes 
is $34.78; 

BE IT THEREFORE RESOLVED that for the foregoing reasons 
the Council, by not less that two-thirds of all of its members, 
hereby deems and declares that the said lot would be unjustly 
affected by the imposition of a special annual assessment for 
the said project as if it were used for industrial purposes 
and that the special annual assessment for the said project 
be imposed on the said lot for the year 1976, as if the said 
lot were used for residential purposes, that is to say, the 
annual sum of $34.78. 

The Collector of Taxes is hereby directed to 
enter in the tax roll against the said lot the amount of 
the reduced assessment for the year 1976 only. The diffcronco 
in the special annual assessment that would have been imposed 
on the said lot if it was used for industrial purposes and 
the special annual assessment to be imposed pursuant to this 
resolution shall be provided out of the general funds of the 
City. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 


6 


Regular Council, May 11, 1976 16 

MOTIONS (Cont'd) 

2. Construction of Pavement 
and Curbs - McLean Drive 
from 2nd Avenue to 3rd Avenue . 

MOVED by Aid. Sweeney 
SECONDED by Aid. Bird 

THAT WHEREAS the construction of pavements and curbs 
on both sides of McLean Drive from 2nd Avenue to 3rd Avenue 
(hereinafter called "the said project") was recommended by 
the Board of Administration on February 2, 197 3, and approved 
by Council on February 20, 197 3, as a local improvement to 
be paid in part by special assessment upon the real property 
to be benefited thereby; 


AND WHEREAS Lot 24, Block 70, District Lot 264A , 
Group One, New Westminster District (hereinafter called "the 
said lot") flanks the said project; 

AND WHEREAS the said lot is zoned RM-3 (Multiple 
Dwelling District) under Zoning and Development By-law No. 
3575 and has constructed thereon a single family dwelling; 

AND WHEREAS on October 5, 1971, Council passed a 
resolution which adopted the following recommendations of the 
Board of Administration of October 1, 1971:- 

"a) That Council adopt a policy of giving relief on 
local improvement charges to homes on flanking 
higher-zoned lots: 

i) so that they pay a rate according to their 
zoning but- with a residential level of 
flankage relief; 

ii) that the relief be limited to owner-occupied 
single family dwellings, the ownership of 
which precedes the assessment of the local 
improvement charge; 

iii) that the relief apply to local improvements 
for pavement and curbs and for sidewalks. 

b) That the Assessment Commissioner be instructed to 
bring forward each year a list of the properties 
and a formal resolution giving the relief to those 
properties still eligible." 

AND WHEREAS the said project was advanced as a 
local improvement on the initiative principle to a Court of 
Revision on May 17, 1973; 

AND WHEREAS on May 17, 1973, Council deemed that 
the said project would specially benefit the real property 
abutting the said project and undertook the same subject to 
relief being given under section 67 of Local Improvement 
Procedure By-law No. 3614 to the said lot pursuant to the said 
resolution of Council dated October 5, 1971; 

AND WHERFAS since the said lot flanks the said 
project, it may be specially assessed at the rate establisliod 
in the Local Improvement Procedure By-law for property zoned 
RM-3 (Multiple Dwelling District) calculated on seventy-five 
percent (75%) of its flankage rather than twenty-five percent 
(25%) thereof had the said lot been zoned for residential use; 
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MOTIONS (Cont'd) 

Construction of Pavement and 

Curbs - McLean Drive from 

2nd Avenue to 3rd Avenue (Cont'd) 

AND WHEREAS the special annual assessment for 
the said project to be imposed on the said lot is $183.47 
for a period of fifteen (15) years; 

AND WHEREAS the special annual assessment that 
would be imposed on the said lot if it were specially 
assessed on twenty-five (25%) of its flankage at the rate 
established in the Local Improvement Procedure By-law for 
property zoned RM-3 (Multiple Dwelling District) is $61.16 
for a period of fifteen (15) years; 

BE IT THEREFORE RESOLVED that for the foregoing 
reasons Council, by not less that two-thirds of all of its 
members, hereby deems and declares that the said lot would 
be inequitably and unjustly affected by a special assessment 
of $183.47 for the said project and that such assessment be 
reduced to $61.16 for the year 1976 only, and the Collector 
of Taxes is hereby directed to enter on the tax roll against 
the said lot the amount of the reduced special assessment 
for the said year. The difference in the said amounts shall 
be provided out of the general funds of the City. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 


3 . Construction of Pavement and 
Curbs - Heather Street from 
70th Avenue to S.W. Marine Drive 

MOVED by Aid. Sweeney 
SECONDED by Aid. Bird 

THAT WHEREAS the construction of pavement and curbs on 
both sides of Heather Street from 70th Avenue to South West 
Marine Drive (hereinafter called "the said project") was 
recommended by the Board of Administration on September 15, 
1972, and approved by Council on September 19, 1972, as a 
local improvement to be paid in part by special assessment 
upon the real property to be benefited thereby; 

AND WHEREAS Lot 8 of Y of 7 to 10. Block C. District 
L ots 319, 324 and Part of 323 , Group One, New Westminster 
District (hereinafter called "the said lot") abuts the said 
project and is zoned RM-3 (Multiple Dwelling District) under 
the Zoning and Development By-law No. 357 5; 

AND WHEREAS the said lot is a corner lot with a 
frontage of thirty-three (33) feet abutting the said project 
on which is constructed a single family dwelling and the said 
lot cannot be developed beyond a residential use, notwithstand- 
ing that the said lot is zoned RM-3 (Multiple Dwelling District) ; 

AND WHEREAS the said project was advanced as a local 
improvement on the initiative principle to a Court of Revision 
on November 16, 1972; 
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MOTIONS (Cont'd) 

Construction of Pavement and 
Curbs - Heather Street from 

70th Avenue to S.W. Marine Drive (Cont'd) 

AND WHEREAS on November 16, 1972, Council deemed 
that the said project would specially benefit the real property 
abutting the said project and undertook the same subject to 
relief being given under section 67 of the Local Improvement 
Procedure By-law No. 3614 to the said lot; 

BE IT THEREFORE RESOLVED that for the foregoing 
reasons the Council, by not less that two-thirds of all o:^ 
its members, hereby deems and declares that the said lot 
would be unjustly affected by being specially assessed for 
the said project at the rate levied on real property in 
Multiple Dwelling Districts pursuant to the Local Improvement 
Procedure By-law, namely the annual sum of $65.10, and that 
the special annual assessment be reduced for the year 1976 to 
the rate levied on real property in residential districts 
pursuant to the said by-law, namely the sum of $25.40. The 
Collector of Taxes is hereby directed to enter on the tax 
roll against the said lot the amount of the reduced assessment 
for the year 1976 only. The difference in the said amounts 
shall be provided out of the general funds of the City. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 


4. Construction of Pavement and 
Curbs - Victoria Drive from 
19th Avenue to Victoria Diversion 

MOVED by Aid. Sweeney 
SECONDED by Aid. Bird 

THAT WHEREAS the construction of pavement and curbs on both 
sides of Victoria Drive from 19th Avenue to Victoria Diversion 
(hereinafter called "the said project") was recommended by 
the Board of Administration on 21 September, 1973, and approved 
by Council on 25 September, 1973, as a local improvement to be 
paid in part by special assessment upon the real property to 
be benefited thereby; 

AND WHEREAS the said project was advanced as a local 
improvement on the initiative principle to a Court of Revision 
on 2 9 November, 1973; 

AND WHEREAS Lot 7, Blocks 11 and 12, District Lot 
195 (hereinafter called "the said lot") abuts the said project; 

AND WHEREAS the said lot is zoned (C-2) Commercial 
District (Suburban) under Zoning and Development By-law No. 357 5 
and has constructed thereon a single family dwelling; 

AND WHEREAS on 2 9 November, 1973, Council deemed 
that the said project would specially benefit the real property 
abutting the said project and undertook the same subject to 
relief being given under section 67 of Local Improvement Pro- 
cedure By-law No. 3614 to the said lot which is being used for 
residential purposes, until either an industrial development 
is approved or the said lot is acquired by the City; 
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MOTIONS (Cont'd) 

Construction of Pavement and 
Curbs - Victoria Drive from 19th 
Avenue to Victoria Diversion (Cont'd) 

AND WHEREAS the special annual assessment for the 
said project to be imposed on the said lot for a period of 
fifteen (15) years if it is used for industrial purposes is 
$212.28; 

AND WHEREAS the special annual assessment for the 
said project to be imposed on the said lot for a period of 
fifteen (15) years if it is used for residential purposes is 
$70.75; 

BE IT THEREFORE RESOLVED that for the foregoing 
reasons the Council, by not less than two-thirds of all of its 
members, hereby deems and declares that the said lot would be 
unjustly affected by the imposition of a special annual assess- 
ment for the said project as if it were used for industrial 
purposes and that the special annual assessment for the said 
project be imposed on the said lot for the year 1976, as if the 
said lot were used for residential purposes, that is to say, the 
annual sum of $70.75; 

The Collector of Taxes is hereby directed to enter 
in the tax roll against the said lot the amount of the reduced 
assessment for the year 1976 only. Tlie difference in the 
special annual assessment that would have been imposed on the 
said lot if it was used for industrial purposes and the 
special annual assessment to be imposed pursuant to this 
resolution shall be provided out of the general funds of the 
City. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 


5. Construction of Pavement and 

Curbs - 72nd Avenue from Granville 
Street to Osier Street. 


MOVED by Aid. Sweeney 
SECONDED by Aid. Bird 

THAT WHEREAS the construction of pavements and curbs 
on both sides of Seventy-Second Avenue from Granville Street 
to Osier Street (hereinafter called "the said project") was 
recommended by the Board of Administration on September 15, 
1972, and approved by Council on September 19, 1972 as a 
local improvement to be paid in part by special assessment 
upon the real property to be benefited thereby; 

AND WHEREAS Lot 1, Block 12, District Lot 318, 
Group One, New Westminster District (hereinafter called "the 
said lot") flanks the said project' 

AND WHEREAS the said lot is zoned RM-3 (Multiple 
Dwelling District) under Zoning and Development By-law No. 
3575 and has constructed thereon a single family dwelling; 

AND WHEREAS on October 5, 1971, Council passed a 
resolution which adopted the following recommendations of the 
Board of Administration of October 1, 1971:- 
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MOTIONS (Cont'd) 


Construction of Pavement and Curbs 
72nd Avenue from Granville Street 
to Osier Street (Cont'd) 


"a) That Council adopt a policy of giving relief on 
local improvement charges to homes on flanking 
higher-zoned lots: 

i) so that they pay a rate according to their 
zoning but with a residential level of 
flankage relief;. 

ii) that the relief be limited to owner-occupied 
single family dwellings, the ownership of 
which precedes the assessment of the local 
improvement charge; 

iii) that the relief apply to local improvements 
for pavement and curbs and for sidewalks . 

b) That the Assessment Commissioner be instructed to 

bring forward each year a list of the properties and 
a formal resolution giving the relief to those 
properties still eligible." 


AND WHEREAS the said project was advanced as a 
local improvement on the initiative principle to a Court of 
Revision on November 15, 1972; 


AND WHEREAS on November 16, 1972, Council deemed 
that the said project would specially benefit the real property 
abutting the said project and undertook the same subject to 
relief being given under section 67 of Local Improvement 
Procedure By-law No. 3614 to the said lot in accordance with 
the said resolution of Council dated October 5, 1971; 

AND WHEREAS since the said lot flanks the said 
project, it may be specially assessed at the rate established 
in the Local Improvement Procedure By-law for property zoned 
RM-3 (Multiple Dwelling District) calculated on seventy-five 
percent (7 5%) of its flankage rather than twenty-five percent 
(25%) thereof had the said lot been zoned for residential use; 


AND WHEREAS the special annual assessment for the 
said project to be imposed on the said lot for a period of 
fifteen (15) years is the amount set forth opposite the same: 

Lot 1, Block 12, District Lot 318 $171.28 

BE IT THEREFORE RESOLVED that for the foregoing 
reasons Council, by not less than two- thirds of all of its 
members, hereby deems and declares that the said lot would 
be unjustly affected by the imposition of a special annual 
assessment for the said project as hereinbefore recited and 
that the special annual assessment for the said project .be 
imposed on the said lot for the year 1976 as if it were used 
for residential purposes, that is to say:- . 

Lot 1, Block 12, District Lot 318 $57.07 

The Collector of Taxes is hereby directed to enter in the tax 
roll against the said lot the amount of the reduced special 
assessment for the year 1976 only. The difference in the 
special annual assessment that would have been imposed on the 
said lot and the special annual assessment to be imposed 
pursuant to this resolution shall be provided out of the 
general funds of the City. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 
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MOTIONS (Cont'd) 

6. Construction of Pavement and Curbs 
on Osier Street from 70th Avenue 
to lane North, and Curbs and Gutters 
on Osier Street from lane North of 
70th Avenue to 67th Avenue , 


MOVED by Aid. Sweeney 
SECONDED by Aid. Bird 

THAT WHEREAS a sufficiently signed petition was filed with 
the City Clerk praying that Council construct pavement and curbs 
on Osier Street from 70th Avenue to the lane north on both sides 
and Portland cement concrete curbs and gutters on both sides of 
Osier Street from the lane north of 70th Avenue to 67th Avci\uo 
(hereinafter called "the said project") as a local improvement, 
to be paid in part by special assessment upon the real property 
to be benefited thereby; 

AND WHEREAS Council sat as a Court of Revision on 
March 12, 1970, to hear complaints against the proposed assess- 
ments and immediately following the hearing. Council deemed that 
the said project would specially benefit the real property front- 
ing and abutting the said project and undertook the same; 

AND WHEREAS on October 5, 1971, Council passed a 
resolution which adopted the following recommendations of the 
Board of Administration of October 1, 1971:- 

"a) That Council adopt a policy of giving relief on 
local improvement charges to homes on flanking 
higher-zoned lots: 

i) so that they pay a rate according to their 
zoning but with a residential level of 
flankage relief; 

ii) that the relief be limited to owner-occupied 

single family dwellings, the ownership of which 
precedes the assessment of the local improvement 
charge; 

iii) that the relief apply to local improvements' for 
pavement and curbs and for sidewalks. 

b) That the Assessment Commissioner be instructed to 

bring forward each year a list of the properties and 

a formal resolution giving the relief to those properties 

still eligible." 

AND WHEREAS Lot 4 of 35. Block B. District Lots 319, 324 
and part of 323 , Group One, New Westminster District (hereinafter 
called "the said lot") flanks the said project; 

AND WHEREAS the said lot is zoned RM-3 (Multiple Dwelling 
District) under the Zoning and Development By-law and has constructed 
thereon a single family dwelling; 

AND. WHEREAS since the said lot flanks the said 
project, it is specially assessed at the rate established in 
the Local Improvement Procedure By-law for property zoned RM-3 
(Multiple Dwelling District) calculated on seventy-five percent 
(75%) of its flankage rather than twenty-five percent (25%) 
thereof had the said lot been zoned for residential use; 


Cont ' d , 
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MOTIONS (Cont'd) 

Construction of Pavement and Curbs 
on Osier Street from 70th Avenue 
to lane North, and Curbs and Gutters 
on Osier Street from lane North of 
70th Avenue to 67th Avenue (Cont'd) 

AND WHEREAS the special annual assessment to be 
imposed on the said lot is $148.45 for a period of fifteen years; 

AND WHEREAS the special annual assessment that would 
be imposed on the said lot if it were specially assessed on 
twenty-five percent (2 5%) of its flnnkaqo at the rato cstablinhod 
in the Local Improvement Procedure By-law for property zoned 
RM-3 (Multiple Dwelling District) is $49.48 for a period of fifteen 
years; 

AND WHEREIAS the Assessment Commissioner is satisfied 
that the said lot is eligible under the provisions of the said 
resolution of Council of October 5, 1971, for the relief here- 
inafter granted; 

BE IT THEREFORE RESOLVED that for the foregoing reasons 
Council, by not less that two- thirds of all of its members hereby 
deems and declares that the said lot would be inequitably and 
unjustly affected by a special asKosKtiionl oV for lh<» 

project and that such assessment be reduced to $49.48 for the 
year 1976 only, and the Collector of Taxes is hereby directed to 
enter on the tax roll against the said lot the amount of the 
reduced special assessment for the said year. The difference in 
the said amounts shall be provided out of the general funds of 
the City. 

- CARRIED UNANIMOULSY 
AND BY THE REQUIRED 
MAJORITY 


7. Construction of Pavement on 
lane South of Broadway from 
Birch Street to Oak Street. 

MOVED by Aid. Sweeney 
SECONDED by Aid. Bird 

THAT WHEREAS the construction of pavement twenty (20) 
feet wide on the lane south of Broadway from Birch Street to 
Oak Street (hereinafter called "the said project") was 
recommended by the Board of Administration on September 15, 
1972, and approved by Council on September 19, 1972, as a 
local improvement to be paid in part by special assessment 
upon the real property to be benefited thereby; 

AND WHEREAS Lot 12 West 42 feet. Block 353 . District 
Lot 526 , Group One, New Westminster District (hereinafter 
called "the said lot") abuts the said project; 

AND WHEREAS the said lot, forty- two (42) feet in 
width, on which is constructed a single family dwelling, is 
zoned RM-3 (Multiple Dwelling District) under Zoning and 
Development By-law No. 357 5; 

AND WHEREAS by reason of the size of the said lot 
and the multiple dwellings constructed on real property 
abutting the said lot, the said lot cannot be developed 
beyond a residential use, notwithstanding that the said lot 
is zoned RM-3 (Multiple Dwelling District) ; 

Cont 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Examination of Duplicated Service 
Functions (cont'd) 

City Council requested that a detailed study be carried out to 
determine whether duplication of services between these two 
major areas of Civic Service existed and to prepare a report 
on the feasibility of amalgamating any duplicated functions. 
The Board of Parks and Public Recreation endorsed this study 
and instructed the Superintendent of the Board of Parks and 
Public Recreation to cooperate in carrying it out. The study 
has now been completed by staff of the Engineering Department 
and the Board of Parks and Public Recreation, under the 
auspices of the Research and Systems Committee. The results 
of this study are as follows: 

Findings of the Study 

It is unavoidable that with two operations such as the Park 
and City operations, some duplication will exist. The study 
established that duplication of certain functions can, however, 
be eliminated by amalgamation of these functions. These are: 

a. Automotive Shops 

b. Heavy Machinery Shops 

c. Small Equipment Shops 

d. Welding Shops 

e. Blacksmith Shops 

In these areas, amalgamation of the Board of Parks and Public 
Recreation and the Engineering Department shops is feasible. 
Other functions such as the paint shop, electrical maintenance, 
carpentry, fencing, net making, plumbing, forestry, paving, 
sanitation, etc., have also been studied. Although in some 
of these functions, some degree of duplication obviously 
exists, amalgamation is not proposed at this time. 

Adoption of the recommendations of this report, that the 
functions listed in the first group be amalgamated, will 
result in a net annual saving of about $39,000 to the City 
at large, composed of a reduction in net City costs of 
$56,000 and an increase in Park Board annual estimates of 
$17,000. Part of this net $39,000 saving will result from a 
reduction of supervisory positions in the Board of Parks and 
Public Recreation. This reduction will be achieved by internal 
re-organization of staff by the Superintendent of Parks. 
Further savings above the $39,000 will accrue in the future 
because capital expenditure on the renovation of the older 
Park Board facilities will be unnecessary. 

If this report is approved by both City Council and the Board 
of Parks and Public Recreation, the Board of Administration 
and the Superintendent of Parks have agreed that the Research 
Branch of the Engineering Department carry out a replacement 
study on Park Board equipment. This study will be similar to 
the analyses already carried out for the Fire, Police and 
Engineering Departments. In addition to determining minimum 
cost replacement cycles on Park Board equipment, the study 
will consider the capital fund financing which must be provided 
by the City to upgrade the fleet to these standards. The 
results of this study will be reported to Council when it is 
completed . 

The Superintendent of Parks is concerned that because the Park 
Board work will have to compete with Police, Engineering and 
Fire Department work under the new system. Park Board priorities 
may not be maintained. The more modern Engineering facilities 
and the two-shift system of the Engineering Shops are expected 
to assure adequate service; 


cont 'd . 


Regular Council Meeting, May 11, 1976 


23 


MOTIONS (Cont'd) 

Construction of Pavement on 
lane South of Broadway from 
Birch Street to Oak Street ( Cont ' d ) 

AND WHEREAS the said project was advanced as a 
local improvement on the initiative principle to a Court of 
Revision on November 16, 1972; 

AND WHEREAS on November 16, 1972, Council deemed 
that the said project would specially benefit the real property 
abutting the said project and undertook the same subject to 
relief being given under Section 67 of the Local Improvement 
Procedure By-law No. 3614 to the said lot; 

AND WHEREAS the special annual assessment for the 
said project to be imposed on the said lot for a period of 
fifteen (15) years if it is used for industrial purposes is 
$51.34; 

AND WHEREAS the special annual assessment for the 
said project to be imposed on the said lot for a period of 
fifteen (15) years if it is used for residential purposes is 
$5.90; 

BE IT THEREFORE RESOLVED that for the foregoing 
reasons the Council, by not less than two-thirds of all of 
its members hereby deems and declares that the said lot would 

be unjustly affected by being specially assessed for the said 
project at the rate levied on real property in Multiple 
Dwelling Districts pursuant to the Local Improvement Procedure 
By-law, and that the special annual assessment be reduced for 
the year 1976 to the rate levied on real property in residential 
districts pursuant to the said by-law, namely the sum of $5.90. 
The Collector of Taxes is hereby directed to enter on the tax 
roll against the said lot the amount of the reduced assessment 
for the year 1976 only. Tlie difference in the said amounts shall 
be provided out of the general funds on the City. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 


8. Construction of Street Lighting 
S.E. Marine Drive from Elliott 
Street to Hartley Street. 


MOVED by Aid. Sweeney 
SECONDED by Aid. Bird 

THAT WHEREAS the construction of street lighting on both 
sides of South East Marine Drive from Elliott Street to Hartley 
Street (hereinafter called "the said project") was recommended 
by the Board of Administration on August 16, 1968, and approved 
by Council on August 20, 1968, as a local improvement to be paid 
in part by special assessment upon the real property to be benefited 
thereby; 

AND WHEREAS the said project was advanced as a local 
improvement on the initiative principle to a Court of Revisipn 
on October 3, 1968, and was defeated; 


Cont ' d . 
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MOTIONS (Cont'd) 

Construction of Street Lighting 
S.E. Marine Drive from Elliott 
Street to Hartley Street (Cont'd ) 

AND WHEREAS on March 18, 1969, Council, by resolution 
passed by two-thirds of all its members, declared that it was 
necessary in the public interest to construct street lighting on 
the said portion of South East Marine Drive and undertook the 
same, subject to relief being given under Section 67 of the Local 
Improvement Procedure By-law, to the privately owned real property 
zoned Comprehensive Development (CD-I) under the Zoning and 
Development By-law, abutting the said project which is vacant or 
used for residential purposes, until, an industrial development 
is approved or such real' property is acquired by the City; 


AND WHEREAS it has been determined that the following 
real property is entitled to such relief and the special annual 
assessments for the said project to be imposed on such real 
property for a period of ten years if it is used for industrial 
purposes are the amounts set forth opposite the same:- 


Annual Special 
Assessments for 
Industrial 

D.escription of Real Property Purposes 

Lot Sub. Blk. D.L. 


A 1 65 N.Pt. 258 & 329 $109.90 

Bal. 1 - 65 N.Pt. 258 & 329 46.97 

- 66 W.i^ N. 

of R of W 258 & 329 83.43 
A - 69 258 & 329 52.21 

69 Ex. W. 1 
Acre & Ex. R 
of W & Ptn. 
lying S. 

thereof 258 & 329 63.06 


AND WHEREAS it is deemed advisable that a resolution 
be passed annually by the Council giving the relief hereinafter 
granted to such of the said real property as qualifies therefor. 

BE IT THEREFORE RESOLVED that for the foregoing 
reasons the Council, by not less than two-thirds of all of its 
members, hereby deems and declares that the said real property 
would be unjustly affected by the imposition of a special annual 
assessment for the said project as if it were used of industrial 
purposes and that the special annual assessment for the said 
project be imposed on the said real property for the year 1976 as 
if it were used for residential purposes, that is to say:- 


Annual Special 
Assessments for 
Residential 

Description of Real Property Purposes 


Lot 

Sub. 

Blk. 

D.L. 



A 

1 

65 N.Pt. 

258 & 

329 

$ 51.29 

Bal. 1 


65 N.Pt. 

258 & 

329 

21 .92 



66 Vl.h N. 






of R of W 

2 58 & 

329 

38.93 

A 


69 

2 58 & 

329 

24.37 



69 Ex. W. 1 





Acre & Ex. R 
of W & Ptn, 
lying S. 

thereof 258 & 329 29.43 
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MOTIONS (Cont'd) 

Construction of Street Lighting 
S.E. Marine Drive from Elliott 
Street to Hartley Street (Cont'd) 


The Collector of Taxes is hereby directed to enter in 
the tax roll against the said real property the amount of the 
reduced special assessment for the year 1976 only. The difference 
in the special annual assessment that would have been imposed on 
the said real property if it was used for industrial purposes and 
the special annual assessment to be imposed pursuant to this 
resolution shall be provided out of the general funds of the City. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 


9. Construction of Street Lighting 
S. E. Marine Drive from Duff 
Street to Elliott Street. 

MOVED by Aid . Sweeney 
SECONDED by Aid. Bird 

THAT WHEREAS the construction of street lighting on both 
sides of South East Marine Drive from Duff Street to Elliott 
Street (hereinafter called "the said project") was recommended by 
the Board of Administration on July 22, 1966, and approved by 
Council on July 28, 1966, as a local improvement to be paid in 
part by special assessment upon the real property to be benefited 
thereby; 

AND WHEREAS the said project was advanced as a local 
improvement on the initiative principle to a Court or Revision on 
September 12, 1966; 

AND WHEREAS on September 12, 1966, Council deemed that 
the said project would specially benefit the real property abut- 
ting the said project and undertook the said project; 

AND WHEREAS on February 27, 1970, it was recommended by 
the Board of Administration that relief be given under Section 67 
of the Local Improvement Procedure By-law to the real property 
zoned Comprehensive Development (CD-I) under the Zoning and 
Development By-law abutting the said project which is vacant or 
being used for residential purposes until either an industrial 
development is approved or such real property is acquired by the 
City, such recommendation having been approved by Council on March 
3, 1970; 

AND WHEREAS it has been determined that the following 
real property is entitled to such relief and the special annual 
assessments for the said project to be imposed on such real 
property for a period of ten years if it is used for industrial 
purposes are the amounts set forth opposite the same:- 


Cont 'd . 
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MOTIONS (Cont'd) 


Construction of Street Lighting 
S.E. Marine Drive from Duff 
Street to Elliott Street (Cont'd) 


Description of Real Property 
Lot Sub. Blk. 


2 
4 
1 
2 
3 
4 

7 Amd. 

1 


38 
38 

39-41 
39-41 
39-41 
39-41 
42-44 
70 


D.L. 


258 
2 58 
2 58 
2 58 
2 58 
258 
2 58 


329 
329 
329 
329 
329 
329 
329 


258 & 329 


Annual Special 
Assessments for 
Industrial Purposes 


18.42 
18.41 
18.42 
18.42 
18.42 
18.41 
56.96 
32 .35 


AND WHEREAS it is deemed advisable that a resolution be 
passed annually by the Council giving the relief hereinafter granted 
to such of the said real property as qualifies therefor. 

BE IT THEREFORE RESOLVED that for the foregoing reasons 
the Council, by not less that two-thirds of all of its members, 
hereby deems and declares that the said real property would be 
unjustly affected by the imposition of a special annual assess- 
ment for the said project as if it were used for industrial pur- 
poses and that the special annual assessment for the said project 
be imposed on the said real property for the year 1976 as if it 
were used for residential purposes, that is to say:- 


Annual Special 
Assessments for 


Description 

of Real 

Property 




Residential 

Lot 

Sub. 

Blk. 

D.L 




2 


38 

2 58 

& 

329 

$ 7.75 

4 


38 

2 58 

& 

329 

7 .75 

1 


39-41 

258 

& 

329 

7 .75 

2 


39-41 

2 58 

& 

329 

7 .75 

3 


39-41 

258 

& 

329 

7 .75 

4 


39-41 

2 58 

& 

329 

7 .75 

7 Amd. 


42-44 

258 

& 

329 

23.98 

1 

1 

70 

2 58 

& 

329 

13 .62 


The Collector of Taxes is hereby directed to enter in 
the tax roll against the said real property the amount of the 
reduced special assessment for the year 1976 only. The difference 
in the special annual assessment that would have been imposed on 
the said real property if it were used for industrial purposes and 
the special annual assessment to be imposed pursuant to this 
resolution shall be provided out of the general funds of the City. 


- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 
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MOTIONS (Cont'd) 
■j_Q B.C. Hydro - Bus Services & Fares 

On May 4, 1976, Alderman Rankin submitted a Notice of Motion, 
which was seconded by Alderman Harcourt, on the matter of B.C. 
Hydro bus services and fares. Upon suggestion, and with the 
agreement of Council, the motion was amended by deleting the third 
paragraph in the preamble. It was, therefore, 

MOVED by Aid. Rankin 
SECONDED by Aid. Harcourt 

THAT WHEREAS a reasonable formula of service and cost for the 
use of public transit has been adopted by British Columbia Hydro 
and Power Authority in the last few years, such that patronage has 
increased significantly, especially during rush-hour periods; 

AND WHEREAS increases in bus fares and cuts in service will 
decrease the patronage of public transit and result in the increase 
in the use of private automobiles during the congested rush-hour 
period ; 

THEREFORE BE IT RESOLVED THAT the Vancouver City Council request 
that British Columbia Hydro and Power Authority take no action to 
cut bus services or increase bus fares before meeting with the 
Vancouver Council and staff. 

- CARRIED UNANIMOUSLY 


NOTICE OF MOTION 

The following Notice of Motion was submitted by Alderman 
Harcourt, and recognized by the Chair: 

MOVED by Aid. Harcourt 

THAT WHEREAS the City of Vancouver has endorsed the Greater 
Vancouver Regional District's Livable Region Plan, which calls 
on Vancouver to de-emphasize downtown office growth in favour of 
establishing other regional town centres, namely in Burnaby, 
New Westminster, West Vancouver, Coquitlam, Surrey and Richmond; 

AND WHEREAS Federal and Provincial Governments and agencies 
should help reinforce the formation of alternate town centres; 

THEREFORE BE IT RESOLVED THAT: 

1. The Federal Government be urged to stop development 
of the Georgia and Hamilton block and relocate 
Federal office facilities to the other regional town 
centres ; 

2 . The Provincial Government and the Insurance Corporation 
of British Columbia Board of Directors reconfirm their 
commitment to relocating ICBC headquarters to the New 
Westminster town centre; 

3. The Provincial Government and B.C. Hydro Board of 
Directors be requested to not construct any office 
space in downtown Vancouver, but construct, instead, 
any additional office requirements in the other 
regional town centres. 


(Notice ) 
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ENQUIRIES & OTHER MATTERS 

'Going-Out-of-Business ' Sales 

Alderman Sweeney referred to certain individuals 

setting themselves up as 
companies, conducting 'Going- 
out-of-Business ' sales, and then 
dissolving the company after the 
sale so that guarantees and 
complaints cannot be made . 
The Mayor requested the Director 
of Legal Services look into the 
matter, and to see if the City's 
By-laws could prevent this practis 


Parking Tickets - 
Community Music School 


Alderman Cowie 


referred to the number of parking 
tickets given out during the 
official opening of the 
Community Music School, which 
seemed unnecessary. 


Temporary Experimental 
Building at Habitat Forum . 


Alderman Harcourt 


referred to an application by 
H.U.D.A.C. to construct a 
temporary experimental building 
at the Habitat Forum for the 
Conference, and were requested 
to post a $2,000 bond by the 
City officials. 

The Alderman felt the bond was 
not necessary and the Mayor asked 
the City Manager to follow up the 
matter with the appropriate 
department . 


The Council adjourned at 7.50 p.m. 


The foregoing are Minutes of the Regular Council Meeting 
of May 11, 1976, adopted on May 18, 1976. 
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Manager's Report, May 7, 19 76 (WORKS - 1) 


WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 

RECOMMENDATIONS ; 

1. Watermaln Installation - 1976 Capital Budget 
The City Engineer reports as follows: 

"To upgrade an old watermain grid system south of 57th Avenue and East of 
Eraser Street and to maintain fire protection for the Walter Moberly School at 
Ross Street and 59th Avenue, the following main replacements are required. 


WATER WORKS PROJECT 610 


Street From To 

58th Avenue Prince Albert Street Ross Street 

59th Avenue Prince Albert Street Knight Street 

Windsor Street 57th Avenue 59th Avenue 

Ross Street 57th Avenue 59th Avenue 


The estimated cost for this project is $115,000. 


70% of the proposed installations replace old and leaking 4-inch steel 
mains; the remaining installations replace 6-inch C.I. pipe of inadequate 
carrying capacity. 

I RECOMMEND that Project 610 be approved and that the required funds of 
$115,000 be appropriated for this work from the 1976 Water Works Capital Budget, 
Account 128/7905, 'Uncompleted Design - Unappropriated'." 

The City Manager RECOMMENDS that the foregoing be approved. 

2. Rank City Wall Properties Ltd. - Request to Maintain 
Decorative Lighting Standards on City Streets 


The City Engineer reports as follows: 


"The City has received a request from Christopher Ball3m, architect, on 
behalf of Rank City Wall Properties Ltd. to maintain four Royal Centre type 
decorative lights on the City sidewalk on the south side of Georgia Street east 
of Thurlow Street and on the east side of Thurlow Street, south of Georgia Street, 
abutting their new building at 1090 West Georgia Street. This lighting is supple- 
mental to the existing street lighting and matches the decorative lights installed 
under agreement with the City on the north side of Georgia Street in front of the 
MacMillan Bloedel and the Royal Centre Buildings. 

As has been the case with other developments, the developer is prepared to 
enter into an agreement covering the capital cost and ongoing operating costs of 
this decorative lighting. 

The City Engineer recommends that permission be granted to Rank City Wall 
Properties Ltd. to maintain four decorative light standards, adjacent to their 
building on Georgia and Thurlow Streets, subject to the following conditions: 

(a) Rank City Wall Properties Ltd. enters into a standard encroachment agreement, 
amended to require the developer to pay the capital cost and annually, in 
advance, the ongoing operating costs of the lights as estimated by the 

City Engineer; also the cost of any alteration, relocation, replacement or 
removal of the lights deemed necessary by the City Engineer. 

(b) The Director of Legal Services and City Engineer be authorized to sign a 
satisfactory agreement on behalf of the City." 

The City Manager RECOMMENDS that the above report of the City Engineer 
be approved. 
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Manager's Report, May 7, 197 6 (WORKS - 2) 

3. Vancouver Centre Development - Request to Install 
Decorative Lighting 

The City Engineer reports as follows: 

"The City has received a request to Install approximately eleven Granville 
Mall type decorative lights on the City sidewalk along Georgia Street from 
Granville St. to Seymour St. and south along Seymour St. abutting Vancouver 
Centre's property. This lighting will be supplemental to the existing street 
lighting on these streets. 

As has been the case with other developments, the developer is prepared 
to enter into an agreement covering the capital cost and ongoing operating 
costs of this decorative lighting. 

The City Engineer recommends that Vancouver Centre Development Limited 
be allowed to Install approximately eleven Granville Mall type decorative 
light fixtures subject to the following conditions: 

a) Vancouver Centre enters into a standard encroachment agreement, 
amended to require Vancouver Centre to pay the capital cost and, 
annually in advance, the ongoing operating costs of the lights, 

as estimated by the City Engineer; also the cost of any alteration, 
relocation, replacement or removal of the lights deemed 
necessary by the City Engineer. 

b) The Director of Legal Services and City Engineer be authorized 
to sign a satisfactory agreement on behalf of the City." 


The City Manager RECOMMENDS that the foregoing be approved. 

4. Tenders for Street Lighting Contract No. 110 
The City Engineer reports as follows: 

"Tenders for the installation of street lighting on Contract No. 110 were 
opened April 20, 1976 and referred to the City Engineer for tabulation and report. 

The following is a tabulation of the tenders received for the installation 
of street lighting on Contract No. 110: 

C.H.E. Williams Co. Ltd. $155,953.22 
Ricketts-Sewell Electric Ltd. $159,057.15 

This is a unit price contract and the contractor will be paid for the work 
installed as measured on the street. Funds for the work are available in the 
1975 Street Lighting Capital Budget. 

The City Engineer RECOMMENDS that 

(a) the contract for the installation of street lighting on Contract No. 110 be 
awarded to C.H.E. Williams Co., Ltd. subject to the Company entering into an 
agreement with the City, satisfactory to the Director of Legal Services; 

(b) The Mayor and the City Clerk be authorized to sign the contract, and 

(c) the Bid Bond be returned to the imsuccessful tenderer." 

The City Manager RECOMMENDS that the above report of the City Engineer 
be approved. 


FOR COUNCIL ACTION SEE PAQl{S) .Jjl . 
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Manager's Report, May 7, 1976 ... . (BUILDING - 1) 


BUILDING & PLANNING 


INFORMATION 


1. Size of Playing Fields Area 6, False Creek . 

This report is in response to the following: 

A letter from Mr. G. M. Morris, General Manager of Vancouver 
Board of Trade dated March 18, 1976 regarding the size of 
playing field. Area 6, False Creek - in which the Board of 
Trade recommended that the playing field now being built in 
Phase 1 of dimensions 170' by 350' be replaced with one with 
dimensions of 225* by 360' - on which the Development Consul- 
tant has been requested to report through the City Manager 
to Council. (See Appendix I) . 

A resolution of the joint committee of Vancouver City Council, 
School Board and Park Board, March 26, 1976 in which it was 
recommended "that planning Phase 2 in False Creek include 
sufficient space for at least one regulation sized Canadian 
football playing field (225* by 360')" - forwarded to the 
Development Consultant by the City Clerk under date of 
April 13, 1976. 
The False Creek Project Manager reports as follows: 

" Park Design Phase 1 

Council on December 10, 1975 considered a report from the Development 
Consultant on the nature and character of the proposed public space 
development in Phase 1, made certain amendments to the report, and 
approved specific criteria including the following: 

"that the public spaces be more passive than active and that 
there be no major buildings and no more major facilities". 

This criteria was followed in the recommendations for the development 
of the public park areas which was endorsed by Council and by the 
Park Board in May, 1975. 


Playfield Phase 1 

The playfield in the public park area was designed for joint use 
by the school and by the general public and designed for all sports 
and games compatible with the passive park concept. 

The playfield is 170' by 350'. 

This size was selected by the Co-ordinating Architect and approved 
by the Development Consultant and the Park Board staff following 
a review of the official specifications for sizes of playing fields 
for the range of sports anticipated. 

For each sport there is a range of sizes. 

The size selected meets all the minimum specifications for size and 
some of the maximtim specifications. It is very much larger than 
the size required by the school. The playfield is suitable for 
all soccer, football, rugby, grass hockey, softball and baseball 
at the recreational levels - the only exception being what the Park 
Department define as the "organized sport groups", that is the 
"professional" or "major" league sport groups. 


Manager's Report, May 7, 1976 .... (BUILDING - 2) 
Clause No. 1 Continued . 

The largest size, that is 225* by 360' would attract the "organized 
sport groups", which we felt was not compatible with the passive 
concept of the park design. 

More particularly we believe that the size (170* by 350') and the 
location of the playfield will result in the optimiom use of ground 
space for the maximum number of people. 

Construction is now well advanced on the park development, and al- 
though it would be possible at some expense to relocate and enlarge 
the playfield, this is not recommended. 

School Lawn Play Area Phase 1 

In addition to the playfield there is another play area on the 
north side of the school which is approximately 160' by 240' 
intended for joint use by the School and general public for the 
informal pick up sport activities rather than full team games. 

This provides an additional area for sports. 

Playfield Phase 2 

We have noted the resolution of the joint committee of Vancouver 
City Council, School Board and Park Board requesting that the plan- 
ning of Phase 2 include sufficient space for at least one playing 
field 225' by 360' . 

This request has been passed on to the Design Team for Phase 2 
whose proposals will be presented for consideration by Council in 
the third week, in May, 1976. 

It should be noted that the Design Team for Phase 2 has been re- 
quested to consider a predominantly residential scheme of 750 dwelling 
units plus 5 to 6 acres of neighbourhood park, as well as park and 
civic building options. It will take considerable ingenuity to fit 
a 1% acre playfield into 5 or 6 acres of a neighbourhood park sys- 
tem. It would be easier to fit it into a park and civic building 
plan. However, we have asked the Design Team to consider the matter 
and will report their findings to Council in the third week in May." 

The City Manager submits the above report for INFORMATION. 


FOR COUNCIL ACTION SEE PAGE(S) ..^ 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Examination of Duplicated Service 
Functions (cont ' d) 


however, the transition will be staged over an 18 month period 
to minimize the possibility of reduction in service to the 
Park Board. Approximately $9,000 available in the allocated, 
non-appropriated Yards fund, (capital), will be used to modify 
Cambie Yard to accommodate the Park Board users. 

Recommendations 

It is recommended that: 

(1) the automotive, heavy machinery, small equipment, welding 
and blacksmith shops of the Board of Parks and Public 
Recreation be amalgamated with those of the main 
Engineering Department shops and be moved to Cambie and 
Manitoba Yards where new and modern facilities are 
available to accommodate them. An ultimate saving of 
about $39,000 per year is expected as a result of this 
change, excluding other savings resulting from elimination 
of the need to renovate Park Board repair facilities in 
the future. 

(2) the City Engineer be authorized to prepare a report for 
Council detailing the cost of modifications to Cambie 
Yards. " 

A communication was furnished to Council from the Chairman 
of the Park Board forwarding a resolution advising of approval of 
this report and that the Superintendent was requested to implement 
the recommendations over the next 18 months. 

MOVED by Aid. Bird, 

THAT the foregoing recommendations contained in the Board of 
Administration report be approved. 

- CARRIED 

The Committee of the Whole Council recessed at approximately 
10:30 a.m., to reconvene 'In Camera' in the Mayor's Office, 
following which the Council recessed at approximately 11:40 a.m. 
to reconvene in open session in the Council Chamber at 2:00 p.m. 

The Committee of the Whole Council reconvened in open session 
in the Council Chamber, still in Committee of the Whole, His 
Worship the Mayor in the Chair and the following members of the 
Council present: 

PRESENT: His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 
Hardwick, Linnell, Phillips, 
Rankin, Sweeney and Wilson 

DELEGATIONS AND UNFINISHED BUSINESS 

1. Grants in Lieu of Taxes (including arrears) 
on Taxable Property: St. Vincent's Hospital 
and Mt. St. Joseph Hospital 

The Council considered the application of St. Vincent's 
Hospital and Mount Saint Joseph Hospital for grants in lieu of 
taxes. The Board of Administration reported on the applications 
under date of August 21, 1970, setting out details with respect 
to these applications. 

Earlier in the proceedings the Council received delegations 
on behalf of each of these hospitals and briefs were filed. 


cont 'd 


MANAGER'S REPORT, May 7, 1976 

FIRE AND TRAFFIC MATTERS 


(FIRE - 1) 


CONSIDERATION 

1 . Parade in Central District - Chinatown 

The City Engineer reports as follows: 

"In a letter dated March 15, 1976, Dr. H.K. Chen, Chairman of the 
Chin Wing Chun Tong Society, requests a grant be made from Council to help 
defray the expenses of a parade to be held on Sunday, May 23, 1976 in Chinatown 
to celebrate their 50th Anniversary. 

The parade, with 100 participants conducting a lion dance and setting 
off fireworks, will be approximately half a block in length; the routing of the 
parade is as follows. 

The parade and celebrations commencing at 12:30 p.m. from 160 East 
Pender, will proceed east on Pender, south on Gore, west on Keefer, then 
reversing, east on Keefer, north on Gore, west on Pender to Carrall and return 
to the starting point, with celebrations terminating at 4:30 p.m. 

Being on a Sunday, the parade has been approved by the Chief Constable 
and the Police Department will provide special attention for the event. Further, 
there will be little disruption to transit and some re-routing will be readily 
accommodated. 

Temporary signing and barricading will be required for this parade 
as well as extra street cleaning. It is estimated that the cost of this work 
will be $500. 

Should Council decide in favour of Dr. Chen's request, it is suggested 
that this be done in the form of a grant in order that funds may be apportioned 
to the applicable appropriations. The Comptroller of Budgets advises that, if 
approved, the source of funding for this grant will be provided from contingency 
reserves . " 

The City Manager submits the above report of the City Engineer for 
CONSIDERATION. 


FOR COUNCIL ACTION SEE PA6E(S) ...4/ 
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Manager's Report, May 7, 1976 (FINANCE - l) 

FINANCE MATTERS 

RECOMMENDATION 


1. Secretarial Staff - Law Department 


The Administrative Analyst reports as follows: 

"On March 2 3rd, 1976, Council approved the following recommendation 
of the City Manager: 

"That the Administrative Analyst examine the 
secretarial staff in the Law Department to 
determine whether additional secretarial staff 
will be required and, that the City Manager be 
authorized to approve the same if so recommended." 

Having examined the work distribution among the secretarial staff 
in the Law Department and, after discussion with the Director of 
Legal Services, the Administrative Analyst advises that a 
re-distribution of the workload, including that emanating from 
the new By-law Prosecutor, in conjunction with the use of an 
automatic typewriter, would preclude the need for additional 
secretarial staff. 

The cost of this equipment is approximately $15,000. 

The Administrative Analyst RECOMMENDS that funds be provided for 
the purchase of an automatic typewriter for the Law Department. 

The Comptroller of Budgets advises that if this report is approved, 

the source of funds will be Contingency Reserve." 

The City Manager RECOMMENDS approval of the foregoing recommendation 
of the Administrative Analyst'. 


1 
2 
5 
15 
18 


2. Investment Matters (Various Funds) March 1976 

The Director of Finance reports as follows: 

"(a) Security Transactions during the month of March 1976. 
(b) Summary of Securities held by the General and Capital Accounts. 

(a) SECURITY TRANSACTIONS DURING THE MONTH OF MARCH 1976 

1. GENERAL AND CAPITAL ACCOUNT TRANSACTIONS (PURCHASES) 

Maturity Maturity Term Annual 

Datle Type of Security Date Value Cost Days Yield % 


Chartered Bank Deposit Receipts and Government Notes 


Bank of Montreal Mar 5/76 $ 500,493.15 $ 500,000.00 4 9.00 

Mercantile Bank of Canada Mar 4/76 2,001,013.70 2,000,000.00 2 9.25 

Mercantile Bank of Canada Mar 8/76 2,001,397.26 2,000,000.00 3 8.50 

Bank of British Columbia Mar 18/76 3,002,460.82 3,000,000.00 3 9.98 

Toronto Dominion Bank Mar 22/76 500,539.73 500,000.00 4 9.85 

Bank of British Columbia Mar 25/76 500,958.90 500,000.00 7 10.00 


Cent ' d . . . 
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24 

Royal Bank of Canada 

Mar 25/76 

2,000,534.25 

2,000,000.00 

1 

9 

75 

25 

Bank of Nova Scotia 

Mar 29/76 

500,547.95 

500,000.00 

4 

10 

00 


Mercantile Bank of Canada 

Mar 26/76 

1,000,000.00 

999,740.00 

1 

9 

50 

26 

Provincial Bank of Canada 

May 28/76 

1,017,950.68 

1,000,000.00 

63 

10 

40 

29 

Toronto Dominion Bank 

May 27/76 

1,016,746.30 

1,000,000.00 

59 

10 

36 

31 

Bank of British Columbia 

Jun 1/76 

1,526,524.11 

1,500,000.00 

62 

10. 

41 


Royal Bank of Canada 

Aug 3/76 

1,035,102.74 

1,000,000.00 

125 

10. 

25 




$16,604,269.59 

$16,499,740.00 





Data 


Mar:h 
25 


Manager's Report, May 7i 1976 
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(FINANCE - 2) 


SINKING FUND TRANSACTIONS (PURCHASES) 


Type of Security 
Debentures 


Maturity 
Date 


Maturity 
Value 


Price 


Cost 


Term Yield 
Yrs/mos. % 


City of Van. 
City of Van. 


10.00% 
5.75% 


Dec 16/94 
Oct 15/77 


$350,000.00 
4,000.00 
$354.000.00 


94.50 
94.75 


$330,750.00 
3,790.00 
$334,540.00 


18/9 
1/6 


10.685 
9.460 


3. CEMETARY CARE FUND (PURCHASES) 
Debentures 


City of Van. 6.0% 
City of Van. 5.5% 
City of Van. 4.5% 


Jun 15/80 
Mar 1/79 
Jan 15/77 


$ 1,000.00 
1,000.00 
12,000.00 
$14,000.00 


88.00 
90.00 
92.00 


$ 880.00 
900.00 
11,960.00 
$13,740.00 


4/3 

2/11 

-/lO 


9.500 
9.500 
9.400 


4. DEBT CHARGES EQUALIZATION FUND (PURCHASES) 


Type of Security 
Debentures 


Maturity 
Date 


Maturity 
Value 


Price 


Cost 


Term Yield 
Yrs/mos. % 


City of Van. 
City of Van. 


4.5% 
4.5% 


Jan 15/78 
Jan 15/79 


$14,000.00 
14,000.00 
$28,000.00 


92.00 
92.00 


$12,880.00 
12,880.00 
$25,760.00 


1/10 
2/10 


9.40 
9.40 


(b) SUMMARY OF SECURITIES HELD IN GENERAL & CAPITAL ACCOUNTS ONLY - AS AT 
MARCH 31, 1976 

Type of Security Par or Maturity Value Cash or Book Value 

Short Term 

Chartered Bank Deposit 

Receipts & Government Notes $60,546,784.44 $58,835,487.50 


The City Manager RECOMMEMDS that the foregoing report of the 
Director of Finance be approved. 


Gont ' d 


Manager's Report, May 7, 1976 (FINANCE - 3) 

3 . Police Communications Centre Staffing 

The Chief Constable and City Engineer report as follows: 

"The new Police Communications Centre went into operation on 21 March, 
1976 using the existing 665-2211 emergency number. After 1 May, 1976, this 
Centre also received Fire and Ambulance calls on the 9-1-1 emergency number. 
This report describes the need for training of backup-relief operators and 
hiring of additional temporary help required during the start-up period. 

TRAINING FOR BACKUP-RELIEF OPERATORS 

Although a substantial improvement in response to calls from the public 
has occurred, maintaining this level of response through peak periods has been 
difficult because of a shortage of trained backup staff. These shortages occur 
because of holidays and sickness of regular staff and staff turnover. 

Only four people are trained for backup to the regular Centre staff of 
forty-five civilian communications operators. Since this is shift work with 
high mental pressure, the demarxJ f or temporary backup staff for sickness relief 
often exceeds supply. With the holiday season approaching, the demand for 
temporary replacement operators will be more severe; ten temporary operators 
will be required for holiday relief. 

Training is also required to provide coverage during staff turnovers. 
When a permanent employee leaves, a replacement cannot be hired until the 
position is vacated. The new operator is then unavailable for one week while 
undergoing training; this causes a reduction in the level of service to the 
public. In the old Communications Centre, these demands were met by drawing 
policemeni from the Patrol Division. In the new Centre, however, special communi- 
cations training is required and funding for this cost was not provided in the 
original estimates requested in October, 1974. 

To prevent the staff shortages described above, a training program is 
required to train approximately 24 people per year to be available as a backup 
replacement pool of 9-1-1 telephone operators. This will require an increased cost 
of $12,000 in the Police Department's operating budget. 

EVALUATION OF PERMANENT STAFF REQUIREMENTS 

When designing the Centre, staff levels were estimated on the call loads 
experienced with the old equipment. The call loads are now 15% higher and the 
permanent staff assigned to the Centre has a problem covering periods of peak 
work load. Staff reorganization and continual on-the-job training will reduce 
this problem but a detailed examination of the required staff levels is necessary. 
This examination will be carried out by Police Department staff over the next six 
months when the work load stabilizes and a further report will be made to Council. 

During the 9-1-1 advertising campaign early this month, a significant 
number of calls may result from citizens testing the new emergency number. This 
has been the pattern in other major cities but no estimate can yet be given of 
the volume. . It is expected that such an increase will continue throughout 
May, 1976. 

A further increase in calls for emergency services will result from the 
Habitat conference which will bring approximately 15,000 - 20,000 visitors to 
Vancouver. Several of the Communications Centre staff have been assigned to 
Habitat to assist in the organization's emergency communications. 

No allowance for this temporary increase was made in previous staff 
estimates. In order to deal with staffing to meet peak work loads and call 
volumes expected in the transition to 9-1-1 and the Habitat conference, autho- 
rization is requested for the hiring of ten temporary communications operators 
as required for a maximum of three months to provide an increase of two operators 
per shift in the Centre. 


Cent ' d 
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Manager's Report, May 7, 1976 (FINANCE - 4) 

Clause #3 continued ; 

The temporary staff to deal with the increased call volumes expected 
during the initial period of 9-1-1 and the special activities associated with 
Habitat will be hired only as required and it is expected the costs will not 
exceed $30,000. Any unexpended funds will be returned to contingency reserve 
when the system load stabilizes. 

The Comptroller of Accounts advises that if this report is approved, the 
source of funding will be Contingency Reserve. 

The Chief Constable and City Engineer RECOMMEND: 

(a) That funds totalling $12,000 be provided in the Police 
Department's Operating Budget for the training of relief 
and replacement operators; 

(b) That funds totalling $30,000 be provided in the Police 
Department's Operating Budget for 10 temporary Communica- 
tions Operators for a three month period." 

The City Manager RECOMMENDS that the above report of the Chief Constable 
and the City Engineer be approved. 


I 4. 1976 Capital Budget - False Creek 

I The False Creek Project Manager reports as follows: 

i " Introduction 

i , ^ , ' , 

i On July 7, 1974, Council, following a public hearing, approved the 
1 rezoning of Area 6 False Creek and on December 2, 1974 approved 
the Area 6 Phase 1 and Phase 2 Front End Expenditures report. 
This report itemized the City's portion of all costs to assemble 
and prepare and fully service the property for development. 

On February 25, 1975, Council also approved the False Creek 
Capital Budget for 1975 and reviewed the 1976-1977 schedules. 

Review 

The Phase 1 program for the period 1974-1976 i.e. to i|cxnpletion, 
is within budget. The operations and capital budgets were reviewed 

by the Budget Review Committee and the budget included in this report 

included adjustments made during the Review, 


Summary of 1976 Phase 1 Budget 

The Phase 1 expenditure schedules for 1976 are consistent with the 
projection made last year. In 1975, it was forecasted the expendi- 
tures in 1976 to complete Phase 1 to be $4,064,000. and this year, 
they are expected to be $3,641,000. The difference arises from 
various transferred amounts and is s\immarized as follows: 

1975 Forecast for 1976 $4,064,000. 
Laurel St. Crossing, downward adjustment $300,000. 
Contingency transferred to Phase 2, 

downward adjustment $223,000. 

$523,000. 

$3,541,000, 

Consulting budget-transfer from Phase II to Phase I 100,000. 

1976 Budget $3,641,000, 
. Cont'd . . 
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Clause #4 continued ; 


Purpose 


The purpose of this report is to seek approval for the False Creek 
Capital Budget for 1976. 

The total budgetted expenditures for 1976 amount to: 

Phase 1 $3,641,000. 
Phase 2 $ 35,000. 

An additional budget for Phase 2 as detailed herein will be requested 
for 1976 if Council adopt an Area Development Plan. Note that Phase 
2 figures are estifiaafees, to be confirmed when the plan is developed 
and approved . 

It is recommended that: 

(a) The 1976 False Creek Area 6 Capital Budget be approved as pre- 
sented in this report i. e. Phase 1-$ 3, 641,000. Phase 2-$ 35/000. 
The details of these appropriations are provided in Appendix 
A-E, which also includes the operating budget which is capita- 
lized. 

(b) The source of funds for financing the 1976 False Creek Area 6 
Capital Budget be the CMHC $10,000,000. approved loan with the 
False Creek Interim Financing Reserve being used as a tempor- 
ary source of funds if necessary." 

The City Manager RECOMMENDS that the foregoing recommendations of 
the False Creek Project Manager be approved. 


CONSIDERATION AND RECOMMENDATION 


5« Tender No. 76I - Selection of General Contractor for 

Contract 76I - (Landscaping and Paving in Area 6 - False Creek) 

The City Engineer reports as follows: 
" RECEIPT OF BIDS 

Tenders for this project were received on Monday, March 29, 1976, and 
were referred to the City Engineer for tabulation and report to the City Manager. 

The bids were as follows :- 

Jack Cewe Ltd. $1,495,639.11 

Standard General Construction Limited $1,579,398.65 

Columbia Bitulithic Limited $1,693,531.13 

Imperial Paving Limited $1,742,985.50 

The difference between high and low bidder is about 15% indicating 
competitive bidding, and the lower bids are within budget. The City is in a 
position to award the contract and proceed with the works. 

NATURE OF WORK 

Contract 761 is for the paving, landscaping and street lighting of 
the streets in Phase I, Area 6, and for some improvements to 6th Avenue. This 
work is based on designs produced by Thompson, Berwick, Pratt and Partners, 
the architectural firm commissioned to design Phase I and the construction budgets 
were established on T.B.P.'s preliminary designs. The bids are within the con- 
struction budget but, because of the nature of the design, the streets of Phase 
I will cost about three times the cost of an average Vancouver residential 
street. Maintenance will be similarly more expensive and the cost of future mainten- 
ance will be borne out of general revenues by the City-at-large. 


Manager's Report, May 7, 1976 
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(FINANCE - 6) 


PAVING MATERIAL 


In an information report submitted to Council on March 19, 1976, prior 
to the tender closing date, the Engineering Department said it would include 
alternates in the paving contract in order that the City would have some choice 
regarding pavement surfacing without requiring re-tendering of the contract. 

Quartzite stone is proposed for some of the pedestrian streets and 
plazas in Phase I and is very expensive. A comparison of the construction costs 
based on averages of the bid unit costs are as follows: 


Cost per Total Cost for 

sq. yd. 6,500 sq. yd. 

Quartzite Flagstone $49.58 $322,270 
Asphalt $ 4.92 $ 31,980 

Concrete $14.02 $ 91,130 


NOTE; 

These comparisons are for the quartzite roadways only - about 4,500 
sq. yd. of quartzite sidewalk is also included in the project. 

The maintenance of quartzite is expected to be much more expensive 
than conventional pavements. For example, street cleaning is estimated to be 
at least twice as expensive, restoration of utility cuts about four times as 
expensive, not including the problem of stocking these additional materials 
and developing expertise in the skills required to repair them. 


The matter of the initial capital cost of stone is dealt with further 
by the Development Consultant and Council has been made aware of this previously. 
The matter of the significantly higher maintenance costs is now being brought 
to Council's attention for CONSIDERATION in view of Federal and City anti- 
inflation programs. 

The XXLvoI-opmant ComuZtant Cormznti> : 

Tht 6piZ(iti> cuit duignzd poAtly cu, pzdutAlan i>tAttti> and 
plazcii, both oi which oAt an IntzQfiat poAt o{, the. pabtic pahk 
i,yi,tm. Tku> U, ont Oj$ tht Innovative, and hopz{,allij ottAjxctivz 
idjotuKe^ ol thz Fatiz Cfizek de^Zgn. 

The. -iucce^-i Oj$ thz Fha&z I conczpt dzpzndi, upon a clzan. 
idzntli-icjitlon Oj$ tkz pzdzJtt/Uan i^tAzeXA and plazas aj> public 
plbxczM t^iMough a changz Oj$ matz/viaZ and a changz o{, 6uA.{,acz -in 
'bzlzctzd oAzai,. Thz peAe^t/Uan &tn.zzt^ oaz not avznjxgz \fan- 
coaveA fieJiidzntyiaZ. 6t/Lzzti> . 


TheAz -C4 a nzlativzlij maZZ p^opofution Oj$ thz &tAzzX. i>iji>tm 
which ijt, idzYvti^izd OA pzdzAt/vian i>tA.zzt!> and plazoi with thz 
&pzciaZ i,th.zeX t/izatmznt o{^ qaoAtzitz iZagi,tonz. 

Thz qaoAtzitz {^lagitonz -a /LZJ^t/iictzd to tko&z pzdzdt/iian 
!itKzztJt> and pijxzaM which o/lz de^ignzd {^on pzdz6t/Lian^ with no 
vzlvLcleA pzAmittzd [zxczpt moAgzncy) . 

Thz izijo pzdzit/Uan i>tAzeJU> wheAz vzhiclz^ will al^o t/iavzZ 
a/iz {,ini(>hzd in concAztz. 

Thz qaoAtziXz ^lagitonz iJ> about thz -samz co&t 04 bfu-ck 
wliich ha^ bzzn u&zd in locaZ nzi^ghboiinhood mpfiovexnznt pnognam& 
i,u.ch cu> Goitown and KeAAi&daJiz. 

Thz co6t o{, thz iiPizzt Ay&tojn including thz pzde^tnian 
i,t/LZZt{, and plazca i^ within thz budgeX z^tabtidhed in Ha/ich, 
1975 piion to design and zqually mpofitant, thz co6t6 oaz n.z- 
coveJizd through thz gfiound Iza&zA. 

kt tkz tanz o{j thz dziign competition, thz option wa6 avail- 
ablz o{, fLzquiAing thz dzvzlopzA to build thz i,tA.zeM> with tiiz 
co&tb nzcoveJizd in tkz iomz way. Howzvza, we cho&z thz option 
that thz City would build thz 6tn.zzti, with fizcovzAy o{, co&t^. 


Cont'd . . . 
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Tht iipon&ofti,, who oJtQ, paying loK the. -imp/LOvrntyvti tivioagk 
tkn. QKovind ln-dbz, havt thu. zxpzctation o{, the. ptdut/iian AtAtzts 
and ploLzcu, concept cu> an zxtzn^lon o{, the. i>tn.Q,(iti> and pabtic 
pojilii, i,gi,t(m. 

CONSTRUCTION DIFFICULTIES 

The Engineering Department has been involved in all aspects of the civil 
work in the redevelopment of Area 6 including site preparation, roads and utilities 
construction (water, sewer, hydro, gas, telephone, etc.)> and park construction, 
and we know of the construction difficulties peculiar to Area 6. While our work 
was in progress the two building contractors began their work and it became clear 
to everyone that Phase I would require a high degree of cooperation if the various 
time and cost targets were to be met. 

The main difficulty is the shortage of space. The buildings are very 
close together and the adjoining streets are very narrow (about one-half the 
average residential street width) with no lanes or other means of access. The 
landscaping and paving of the streets in Area 6 will be very difficult for every- 
one because it will proceed while building construction is in progress, and it 
will compound the problems of access we are already experiencing. From a con- 
struction viewpoint, it is preferable to delay street paving until all buildings 
are complete, but for many reasons this delay is not in the City's best interests. 

Since the building contractors and the paving contractor must work 
elbow-to-elbow, in competition for the same limited street space, it is absolutely 
essential that, from the outset, the various contractors cooperate in their work. 
The entire False Creek project will be in jeopardy if major disputes occur, since 
disputes and construction delays will undoubtedly result in higher housing costs 
and rents. 

There will be disputes regarding damage to new works. It will be im- 
possible to protect the street paving from damage, but, before work begins it must 
be clear that the paving contractor is responsible for any and all damage and he 
must take the necessary steps to protect the new works. 

The paving contractor, however, must not protect his new paving by simply 
closing the street because the building contractors, in many cases, would be left 
with no access. The various contractors will seek compensation if they are de- 
layed through no fault of their own and Contract 761 includes provision for such 
claims where costs rise due to time delays. 

In addition, the Development Consultant is anxious to have many of these 
buildings occupied during the term of this contract. This will create further 
scheduling problems in maintaining access. 

Since the City has a heavy involvement with both the paving and build- 
ing contractors and the various housing developments, it is in the City's in- 
terest to minimize the conflicts. Contract 761 is written so that it is clear 
where the responsibilities lie and that extra costs, resulting from scheduling 
problems, must be allowed for in the bids. We did not want to encourage unus- 
ually high tenders and so we asked that the tenderers fully acquaint themselves 
with the project in order that cost-savings could be found. 

CONSTRUCTION SCHEDULES 

The simultaneous construction of the streets and the buildings can occur 
with minimum disruption if the work proceeds according to agreed upon schedules. 
The building contractors can phase their work so that they don't find themselves 
without access during critical construction periods, and the paving contractor can 
look for ways in which to keep his costs to a minimum knowing his work will be 
interrupted by the building contractors' activities. The required scheduling is 
done best by the building and the paving contractors themselves. 

The scheduling and cooperation will cause the street work to be done in 
a less efficient manner than a 'normal' street and the costs will be higher. 
Therefore, it was important that the schedules be drawn up before tendering, in 
order that the paving contract tenderer be fully cognizant of the problem and extra 
costs he will encounter, and in order that he can adjust his unit prices accord- 
ingly. 


(FINANCE - 7) 
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Clause #3 continued ; 

Because of the benefits of having the contractors draw up the schedules, 
Contract 761 has no specifically stated time limits in which the work shall be 
done or on which liquidated damages may be assessed. Rather, Contract 761 states 
that the tenderer must supply the schedules, worked out with and agreed to by the 
building contractors and subject to the approval of the City Engineer. These 
schedules are included in the contract, defining the term of the contract and 
therefore the basis on which to assess liquidated damages. 

Contract 761 specifically called for detailed, street-by-street sche- 
dules, acceptable to the building contractors, to accompany the tender and warned 
that failure to comply gave the City the right to reject a tender. The detail of 
the required schedules was clearly defined, as the following item indicates. 

'The^z -ichQ-dutu -ihatt be comptttzd .in 6u{,{iZci(int deXall 
that thz JbtAzeX Mofik^ adjolninQ aach tot can be -iioZatzd Lvvto 
commzncmzwt, -iub-itantiaJt comptztion 0)$ zach componznt and 
{^-inat comptztxon. Any cZo-iuAz to t^adlc JbhaZt be i,h(Mn and 
kavz thz concjuXfLzncz o{, thz Bvulding Cont/uxctou on. an 
zxpZanation thznzo{, and tkuz dLoJbvJiU i>halt be mlnAXi\lz(id. 
A iichzdixlz showing, {^ofi zxamplz, grading of^ a laAgz oAza - 
tMo wzzk&f wWi not be acczptzd.' 

[Spzclal condUXioni, - Jtm 4, Contract 761] 

Importance of Schedules 

(a) Ensure tenderer has considered the unique problems 

of Contract 761 and has made due allowance in his bid. 

(b) Ensure tenderer has talked to the building contrac- 
tors and is willing to cooperate with them. 

(c) Specify proposed time limits of work in order that 
the City can have the project finished when specified. 

(d) Make the contract valid. 


SUMMARY OF CONTRACT 761 

1. Contract 761 called for two, equally important submissions: 

( i) Unit prices and total amount tendered, 
(ii) Detailed construction schedules. 

2. Twice the normal tendering time period was allowed. 

3. The necessary cooperation will probably be reflected in higher construction 
costs. The bids must be carefully examined as to adequate scheduling. 

4. It is in the City's interest to ensure that the various contractors co- 
operate. 


JACK CEWE LIMITED 

Jack Cewe Limited was the low bidder by $83,759.11 but their tender 
was incomplete because they neglected to include satisfactory schedules. A 
letter was included in their tender, which they have called a schedule, but no 
dates are given, no construction time lengths are given for a major portion of 
the work, and little detail is given beyond what was supplied to them in the tender 
documents . 

We are concerned about Jack Cewe Limited 's tender not only because the 
schedules are missing, but because in their letter they say that it is impossible 
for them to provide a completely detailed schedule for the completion of this 
work. 


Cont'd . . . 
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(FINANCE - 9) 


In addition, they make the following statements :- 

'ffeAe It Mill be nece64aA.£/ that thz baitdeA^ can agA.ec. 
to give, oveA tk<ihz i,th.(i.(Lti> , aX ltcu,t in poAt, and in a 
logical sequence 4o that oafi mfik may pnocttd. ' 

'In viofJ o{, the, {^azt that tht ai>(L o{^ tktte, iitJiaat^ id 
abiiOliLtzlij UiiZntMil ioK tht buildeA. in ondzx to contimit 
ihO) mfik, ouA .{ichddLLld i^ dependent upon when he can give 
ovQji thue i,tn.eet^ to m, and vMetheA oa not the Citi^ oj 
UancoaveA uU.lt penmit the buildeA back upon ouA {^injihed 
WOAk . ' 

(MOTE: The undeAli.yiing ii oa^u] 


The Engineering Department agrees that the Contractor must take over 
parts of the streets in a 'logical sequence' and that the schedule is dependent 
on the building contractors' activities. But Contract 761 asked that these 
schedules be determined before tender so that bids may be adjusted in antici- 
pation of the difficulties and delays. Jack Cewe Limited is saying they will do 
this after they get the contract. At that time agreement will be difficult 
since, without a doubt, the scheduling will cause costs to rise. 

Regarding the statement about the City permitting the builder back 
upon the finished work, there is no question that the builder must be allowed 
back since, in many cases this will be his only access . In addition, the street 
contractors' obligations, in this regard, were stated clearly in the documents. 

'The contAactoA 6hall note that the Building ContAactoAd 
may AeqaiAe deJUvoAiei,, and have no authoAiJy to dAop the^e 
deliveAieii on the ■itAeet, noA have any mAkmen penmii^ion to 
poAk vehicles on the i>tAeet, Due to the extAmety crowded 
condition^ the contAactoA ij> expected to continue the ^piAit 
o{i coopeAoution Mhich exij>t6. HoMeveA, the ContAactoA iA 
AHApon^ible ^OA maintaining kiA mAki> in good AepaiA and Ae- 
placing damaged .iection^ and should goveAn himself, accoAdingty.' 

[Special Condition^) - Jtm S, ContAact 761.) 

The last sentence recognizes that there will be extra costs in maintain- 
ing or replacing completed works, but the City does not intend to arbitrate dis- 
putes as to how the damage occurred, and the City will only accept a first class 
job in good repair. The paving contractor is responsible. Apparently, these 
costs were not included in Jack Cewe Ltd.'s bid. 


The work described in Contract 761 will be difficult, not so much 
because it is unusual and complicated, but because the site and working condi- 
tions will be so difficult. The importance of the schedules and their effect on 
cost cannot be overlooked. The Engineering Department is of the opinion that, 
while Jack Cewe Ltd.'sbid appears to offer the City an $83,159 saving, it will 
likely cost the City and other concerned parties more in the long run because 
the lack of scheduling will cause problems and delays for which the contractors 
will charge and be paid extras. 


RECOMMENDATION OF A CONTRACTOR 


The LAW DEPARTMENT advises that Jack Cewe Limited did not meet the 
terms of the call for tender as no schedule was supplied with the tender, and 
therefore no term was given with which to enter into a contract. If this con- 
tract were of a size which could be awarded by a civic official. Jack Cewe 
Ltd.'s bid would be rejected on the basis that there is a fundamental omission 
in the tender. 


The Development CoMultant Hote^f. 
mPLICATIOMS FOR FUTURE RESWEMTS 


The VevelopmenX. Consultant hai, oAAanged {,oa Aeiidents to 
move in a6 each of, the 15 houJ>ing pAOjecti> oAe completed, com- 
mencing in July and extending tkAough the Tall to next SpAing. 

To delay occupancy muld mean higheA costs plus seAiouM 
disAuptionyk to tAansit planning, school stoAt-up, etc, and 
peuonal disappointments. 

Cont'd 
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DELEGATIONS AND UNFINISHED BUSINESS (cont'd) 


Grants in Lieu of Taxes (cont'd) 


MOVED by Aid. Broome, 

THAT a grant in lieu of taxes be approved for St. Vincent's 
Hospital in the amount of $15,811.37, as per letter of request 
from that hospital under date of July 27, 1970. 


- CARRIED BY THE 
REQUIRED MAJORITY 


MOVED by Aid. Wilson, 

THAT a grant in lieu of taxes be approved for Mount Saint 
Joseph Hospital in the amount of $9,180.65, as per letter of 
request from that hospital under date of July 15, 1970. 


- CARRIED BY THE 
REQUIRED MAJORITY 

2. Carport: 3382 East 23rd Avenue 
Mr. L. Naples 


The Board of Administration, under date of August 21, 1970, 
submitted a report from the Director of Planning and Director 
of Permits and Licenses in respect of instruction to Mr. Louis 
Naples to remove an over-sized carport from the rear yard of 
property at 3382 East 23rd Avenue. 

The details of this matter are set out in the officials' repo 
in which it is recommended Mr. Naples be provided with a copy of 
the report and the Director of Permits and Licenses continue to 
implement enforcement procedures. 


Earlier in the proceedings Mr. Naples appeared in support 
of retaining the carport. 

MOVED by Aid. Rankin, 

THAT no action be taken to require removal of this carport, 

(not put) 

MOVED by Aid. Adams, in Amendment, 

THAT the Board of Administration report on this matter, 
dated August 21, 1970, be approved. 


- CARRIED 


The Amendment having carried, the motion was not put. 


BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

E. Equipment for Containerized 
Refuse Pickup 


The Board of Administration, under date of August 17, 1970, 
submitted report of the City Engineer in the matter of refuse 
collection, recommending as follows: 

"1. $47,000 be transferred from account no. 8126/7430 to an 
appropriation for the purchase of 198 containers, 

2. $30,000 be transferred from appropriation no. 5930/222 
to an appropriation for the purchase of 2 trucks, 

3. the remaining $60,000 required for the trucks be included 
in the 1971 Revenue Budget submission of the Engineering 
Department and that authority be granted to tender and 
order the two trucks during 1970. This will be offset 

by increased charges to users." r^r>n+-«H 
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Clause #3 continued ; 

It Ajk thzAt^oKt 2J>6tyvtlcil that the. pavZng conPiacXofi 
aqfitt to tht cjctAQ.(^aU,y mnktd oat -ichtduting pKoctduAt du- 
cnZbtd i.n Cont/iact 761. 

To g-tue. a ContAactoK the, oppofitanLtif to delay the paving 
mfik until It &aAjU> km, fiaikeJi than oan. {^utwie fie^ldentb , 
maid have 6eAioa^ comeqaenceA in the 6taAt-ap to the neM.' 
commanity. 

The Vevoljopment Con^alXant -it/tongly i,apponjti, the 
i,etecJtion oi a paving contKacXofi who wWi meeX the 6che- 
daLing AequAAment!> tai-d down -in Cont/iact 761. 

In summary, the apparent low bidder failed to meet the tendering 
requirements specifically called for, whereas three other tenders succeeded. 
In addition, the absence of this schedule implies that he had not included 
in his tender the extra costs associated with working in cooperation with 
the building contractors and with the extra costs of maintaining the work 
as it is completed. 

The ENGINEERING DEPARTMENT is concerned that the City treat all 
tenderers fairly and preserve its reputation with the construction industry. 
A selected contractor must have met the terms of the tender, without quali- 
fications. 

In our opinion there should be no opportunity for Jack Cewe Ltd. 
to submit the missing schedules after the closing time for receipt of 
tenders since provision of schedules after tenders have been opened and all 
other bids are known constitutes improper and unfair tendering practice and 
is contrary to City Policy. 

CONSIDERATION OF PAVING MATERIAL 

The selection of paving material is referred to Council for its 
consideration. 

souftce OF fuma " 

The DIRECTOR OF FINANCE advises that funds for these works 
are included in the 1975-1976 False Creek Capital Budget. The 1976 
False Creek Capital Budget is being submitted to Council and approval 
of this report is subject to approval of necessary streets funding within 
the 1976 False Creek Capital Budget. 

The City Engineer RECOMMENDS ; 

km A unit price contract for the landscaping and paving of Area 6, False 
Creek (Contract #761) be awarded to Standard General Construction 
Limited in the amount of $1,579,398.65, (or the appropriate figure 
depending on selection of paving material) . 

B» A contract satisfactory to the Director of Legal Services be entered 
into. 

C» The City Treasurer return the Bid Bonds of the unsuccessful tenders." 

The City Manager submits the matter of the significantly higher 
maintenance costs of quartzite flagstone paving for the CONSIDERATION 
of Council and RECOMMENDS that the above recommendations of the City 
Engineer be approved, subject to Council's approval of the 1976 
False Creek Capital Budget. 


Cont 'do.. 
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(FINANCE - 11) 


CONSIDERATION 


6. Park Board 1976 Revenue Budget, Report to Council 
of the New and Non-Re curring Items 

The Director of Finance reports as follows: 

"Enclosed are listings of the items comprising the Parks Board 1976 budgeted 
new and non-recurring requirements for Income Operations in the amount of 
$250,000, and for other than Income Operations in the amount of $^50,000, 
submitted by the Parks Board under cover of their letter dated April 27, 
1976, in accordance with Council's resolution of April 13, 1976 when 
approving the 1976 Revenue Budget, which reads as follows: 

"That the Parks Board submit to Council a detailed list of items it 
proposes to be funded from within the projected $450,000 N.N.R. budget." 

It will be noted that the last item on Page 7 of the enclosed communication 
is entitled "unallocated" and is funded at $29,200. it is explained by the 
Parks Board that this amount has been held unallocated for contingency 
purposes, pending the firm pricing of the other items, after which any 
remaining balance will be allocated for other known needs, as yet unfunded. 

This report is submitted for the CONSIDERATION of City Coiincil 
as requested." 

The City Manager submits the report of the Director of Finance 
for Council's CONSIDERATION. 


INFORMATION 


7. Broadway Pentecostal Benevolent Association and Kiwanis 
Senior Citizens Housing Projects - Provincial Elderly 
Citizens Housing Aid Act Grants 

The following report has been received from the Director of Finance. 

"Council, when considering the question of grants in lieu of taxes 
for various religious and charitable organizations, questioned why the 
Broadway Pentecostal Benevolent Association had not received funding of any 
kind from the Provincial Government under the Elderly Citizens Housing Aid 
Act, and also questioned the same for the Kiwanis Senior Citizens Housing 
Project on Marine Drive. 

The Broadway Pentecostal group did not receive, nor did they apply 
for Provincial funding under the Elderly Citizens Housing Aid Act, but rather 
received a 95% loan (under Section 15 of the National Housing Act) from 
Central Mortgage and Housing Corporation. The reason for not requesting 
Provincial funding, as we have ascertained from the Executive Director of the 
Society, is that the Association carried out a housing survey in 1973 and 
discovered that many of the applicants requiring housing were above Mincome. 
However, at the time. Provincial requirements for the ECHAA l/3rd Grant 
required that occupants income not exceed 115% of Mincome. Since the Broadway 
Pentecostal group wished to house those prospective tenants in the grey area 
above Mincome, they did not apply for Provincial funding. 

With respect to the Kiwanis Senior Citizens Housing Project on Marine 
Drive, our Tax Office has been advised that they have applied for the l/3rd 
Grant and as far as we know have received approval of the Grant." 

The City Manager submits the above report of the Director of Finance 
to Council for INFORMATION. 

FOR COUNCIL ACTION SEE PAGE(S) .^ISi:!^' 


Manager's Report, May 7, 1976 (PERSONNEL - i) A 

PERSONNEL MATTERS 

C0NSr9g?.ATIOH 

1. Leave of Absence With Pay - V, Warren, 
Department of Permits & Licenses 


The Director of Personnel Services reports as follows: 

"Mr. V. Warren, City Poundkeeper, is the manager of Canada's Olympi 
Field Hockey Team. A letter has been received from the Canadian 
Field Hockey Association requesting extra leave for Mr. Warren to 
ensure his availability during the coming Olympic Games in Montreal 

Over the past two years Mr. Warren has used all of his annual vaca- 
tion to participate as team manager in preparation for the 1976 
Olympics, in 1974 attending two international competitions, one in 
New Zealand and the other in Argentina and in 1975 attending the 
Pan American Games. 

Mr. Warren's 1976 vacation entitlement has been committed to a pre- 
Olympic European tour, and to pre-Olympic training in Montreal, 
and he will be short thirteen working days during the period (July 
14 to July 30) necessary to fulfill his commitment as team manager 
during the Olympic games . Due to the time commitment necessary to 
fulfill the function of team manager, Mr. Warren will relinquish 
his position of Team Manager at the conclusion of the 1976 Olympic 
Games . 

While there are no provisions in the Personnel Regulations to cover 
leave of absence with pay while participating or managing an athle- 
tic event. Council has in the past granted leave of absence with 
pay to City employees involved in Olympic and International competi 
tion. Examples of those occasions follow: 

October 1970 - World Handball Championship in -approved 

Dublin, leave with pay for seven 
working shifts. Fireman R. Willson. 

January 1971 - Pan American Games, two weeks, -approved 

leave with pay, Neil Ellett, 
Assessment Division. 


July 1971 


B.C. Centennial 71 Voyageur Canoe 
Pageant, leave with pay, August 5 - 
13, R. Jackson, Permits & Licenses 
Department . 


-approved 


June 1972 


1972 Olympic Games, Munich, Germany, 
leave with pay, August 15 - September 
12, Lieut. B. Lowes. 


- app rove d 


July 1972 - World Cup Trials (Soccer) , leave with -approved 

pay, August 23 - September 8, N. Ellett, 
As ses smen t . 

May 1973 - 1973 World Fireball Championships, -approved 

ten days leave with pay, J. Winsor, 
City Planning Department. 


July 1973 - World Fireball Sailing Championships, -approved 

Torbay, England, leave with pay, 
September 10 - 21, J. Winsor, City 
Planning Department. 


April 1975 


- Olympic Sailing Trials, leave with 
pay, June 7 - 18, J. Winsor, City 
Planning Department. 


- app roved 
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Clause #1 (Cont'd) 


In view of the foregoing City Council may wish to give favorable 
consideration to granting Mr. V. Warren, Permits S Licenses Depart- 
ment, thirteen days leave of absence with pay from July 14 to July 30, 
1976, in order that he complete his commitment as manager of Canada's 
Olympic Field Hockey Team." 

The City Manager submits the foregoing report of the Director of 
Personnel Services for the CONSIDERATION of Council. 


FOR COUNCIL ACTION SEE ?AGE(S) ..6„^ 


MANAGER'S REPORT 


May 5, 1976 

TO: Vancouver City Council 

SUBJECT: Civic United Nations Conference Program 

Handicraft Fair to be Held on the Concourse Level 
of the Canadian Pacific Railway Station at 
Cordova Street 


CLASSIFICATION: RECOMMENDATION 


The Director of Legal Services reports as follows: 

"The handicraft fair was first suggested in the Social planning 
Department's recommendation to City Council dated February 10, 
1975. This recommendation was approved by the special com- 
mittee re the U.N. Conference which submitted this approval 
in the form of a recommendation dated February 24, 1975. 

On March 11, 1975 City Council approved a budget which 
included an appropriation of $5,000 for the handicraft fair. 

However, at no point does it appear that the City was called 
upon to specifically resolve that an appropriate agreement 
be entered into for the use of the railway station premises 
with Canadian Pacific Limited. We are now in receipt of 
such a form of agreement. 

It is therefore recommended that City Council approve the 
execution of an agreement between the City, Canadian Pacific 
Limited and Marathon Realty Company Limited relative to the 
City's use of the railway station during the Habitat Confer- 
ence and including, inter alia, provision by the City for 
liability insurance for death, personal injury and property 
damage in an amount not less than $1,000,000." 


The City Manager RECOMMENDS the foregoing recommendation of the 
Director of Legal Services be approved. 


FOR COUNCIL ACTION SEE PA6E(S) tl.... 
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MANAGER'S REPORT 


7 May, 1976 

Vancouver City Council 
SUBJECT: Family Housing in Three Store/ Apartments 
CLASSIFICATION: CONSIDERATION. 


The Board of Directors of the City of Vancouver Public Housing Corporation 
received a report from the Director of Housing dated April 7, 1976 on the 
status of the family housing proposal calls and directed that the matter 
be referred to City Council for their consideration and action. 

The Director of Planning reports as follows: 

"In October, 1975, C.M.H.C. indicated that some $300 million might be 
available for family housing development across Canada. They also 
indicated that priority would be given to those developments which 
had received municipal approval and could commence construction prior 
to December 31, 1975. The Director of Housing reports that from' 
discussions with C.M.H.C. he concluded that three storey apartment 
buildings could be an acceptable form for the purposes of family housing 
under the National Housing Act. 

In October, 1975 a -proposal ca M was made by the Director of Housing 
requesting proposals for dwelling units for families. The advertisement 
is attached as Appendix 1. ■• 

Seven proposals were received containing approximately 209 units at 

a cost of $8.7 million. A description of each proposal is contained In 

Append i x I 1 . 

The Director oi Housing then made application to C.M.H.C. for capital 
funding and to the Province of British Columbia for the appropriate 
sharing of the required continuing operating subsidy. No formal 
commitments to operating subsidies have been received from the Province. 

On October 27th and 28th the Director of Housing sent memos to the 
Director of Planning with a request for comments on the 7 proposals. The 
memos Included a preliminary sketch drawing for the proposal at Glen 
Drive and 8th Avenue, and a coloured photograph of the type of building 
being produced, noting that all seven proposals were similar. 

Planning Department staff analysed the sites and noted that the sketch 
proposals appeared to conform with zoning regulations for RM-3 district 
schedules. At this point a Development Permit Application could have 
been made as an outright use. However, the Planning Department drew 
particular attention to the unsu i tab i I i ty of the proposed accommodation 
for families with young children. 

The Planning Department responded on November 5, 1975 noting the 
fo I low I ng poi nts : ■ 

'(a) AIJ sites appear to be suitable for the physical form 
of development proposed. 

(b) We would recommend restricting apartment heights to 
three storeys in accordance with buildings in existing 
nei ghbourhoods. 

(c) For your information, several proposed sites, particularly 
sites "c" and '"d" in the Grandview-Wood I and area, are 
located in areas in which existing residents have already 
been asked to accept family projects. Residents are 
concerned at the number of "assisted" persons residing in 
their area and will no doubt express considerable oppositi 
to additional projects. 


(f) I would anticipate tiiat proposal plans reflect designs 
normally used for condominium projects. Realizing that 
condo's tend to be adult oriented and your proposals are 
to accommodate a high number of families with children, 1 
would recommend that careful consideration be given to 
design features which will provide for family living. 
With the possible exception of the site on 8th Avenue at 
Glen, which is adjacent to a park, other sites will 
require a design to provide play areas for children.' 

The Director of Housing interpreted the Planning Department's comments 
as acceptance in principle of the form of housing and formal application 
for funding approval was made to C.M.H.C. 

Several commun i cations and meetings then occurred involving staff from 
C.M.H.C, the Social Planning Department and the Planning Department. 
Alarm was expressed that not enough attention had been paid to making 
sure the throe storey apartment designs would have regard to the demands 
from a sizable popu lation of children living in the accommodation. 

C.M.H.C. indicated that the designs as submitted did not meet their 
normal criteria for family housing funding. The Urban Design Panel 
discussed the sites on January 8, 1976. The Urban Design Panel 
commented that "although each of the proposals would probably meet 
by-law requirements and a re" no better or worse than the accepted 
standard three -storey apartment, the Panel feels that they fail as 
good family housing proposals and as such should not be purchased by 
the City for this purpose." 

Following considerable discussi'on on criteria for family housing 
C.M.H.C. Branch Office agreed that they would commit funds for this form 
of housing in existing R^i-2> areas If the City Planning and Social Planning 
Departments would first approve the applications that were made and 
provided the Provincial Government was prepared to agree to Section 44 
operating subsidies on all units. 

The Director of Planning, as well as having responsibilities within the 
Zoning By-law, also has a responsibility to try to secure a viable 
environment for families with children, whatever their economic status. 
He must thus have regard to the design and the occupancy of such units 
when advising Council on initiatives they may wish to take in providing 
nousi ng. 

It is generally recognized that the proposed double loaded corridor form 
of housing is not the most ideal for family living. In fact, if all 
units were required to include a high percentage of children, the density 
of children In these blocks could result in very serious problems. On 
the other hand. If occupancy was controlled so that the proportion of 
children was at a level which could be handled in the development and 
attention paid to providing exterior access then this form of develop- 
ment would be more appropriate. C.M.H.C. will permit a mixture of users 
in a project provided that the majority of the units remain for families 
and that applicants for non family units are drawn from B.C. Housing 
Management waiting lists. Generally a mixture of users requires some 
special design treatment to separate the day to day activities of user 
groups . 

The City of Vancouver and its Housing Corporation are responsible not 
only for the numbers of units to be provided, but also for the quality 
of developments and for ensuring the continuing management and occupancy 
of those developments are appropriate. In this respect therefore the 
Housing Corporation can proceed towards Development Permit Applications 
for these developments when they are satisfied with the form, occupancy, 
and management procedures. 
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The Director of Housing has Inquired of C.M.H.C. about the acceptability 
of costs associated with revising proposals to meet the needs of families 
with children. A copy of C.M.H.C. 's response to this request is 
attached in Appendix Ml. 

C.M.H.C. noted that they were only prepared to support units to a 
maximum of $47,000. C.M.H.C. questioned whether land at the example 
proposal site 'could be valued at approximately $750,000 an acre if It 
can be shown that at this price the land is not suitable for the 
redevelopment of marketable one bedroom condominium units nor acceptable 
to funding agencies for the development of high density family housing. 
Clearly the land is worth what the market will bear but it may well be 
that at $750,000 per acre it Is overpriced. If there was the opportunity 
for some savings in this land cost, this project could well be developed 
within our AHOP I imits provided it was supported by our appraisal.' 

It is concluded that If occupancy can be controlled to limit the_number 
of children, if C.M.H.C. could agree with those limitations and continue 
to fund the projects, if land prices could be renegotiated, and if the 
economics seem reasonable on that basis, then the proposal calls should 
be amended to reflect the new unit mix and maximum C.M.H.C. sizes and 
the Director of Housing prepare Development Permit Applications for 
the proposa Is."' 

The Director of Housing is not in agreement with this report 
as prepared by the Director of Planning and wishes to provide 
Council with clarification . when the - matter • is^ discussed. 


The City Manager submits . the foregoing - for the- CONSIDERATION 
of Council. 


FOR COUNCIL ACTION SEf PAGFfS) ...62 > 
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PART REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


April 1976 


A meeting of the Standing Conunittee of Council on Finance 
and Administration was held in the No. 3 Committee Room, third 
floor, City Hall on Thursday, April 1976 at approximately 
12 noon. 

PRESENT ; Alderman Volrich, Chairman 

Alderman Bowers 
Alderman Kennedy 
Alderman Marzari 
Alderman Sweeney 

COMMITTEE CLERK; G. Bar den 


RECOMMENDATION 


1. Possibility of New Capital Program to 
be Presented to the Voters in 1976 

The Committee had for consideration a joint report dated 
March 24, 1976 (copy circulated) from the City Manager and the 
Director of Finance recommending that Coiancil not proceed with 
putting a Capital Program to the voters in 1976 but that the 
matter be reconsidered again in the Spring of 1977* The report 
outlines procedures and decision options should the Finance 
Committee and Council determine that a plan should be put to 
the voters in 1976. 

The Park Board and Engineering Department reported; that it 
is difficult to carry out long range planning when they have no 
idea what money will be available the following years. 

There was a divergence of opinions amongst the Committee, 
however, following discussion it was 

RECOMMENDED 

THAT there be no Capital Plan submitted to the electors 
in 1976, and the matter be reconsidered in the Spring of 
1977. 

The Committee agreed to the Engineering Department request 
that this portion of the Finance Committee report be presented to 
Council on May 4, 1976, so that the City Engineer would have an 
opportunity of submitting a report to Council on this matter at 
the same time. 


2, Computerization - Election Results 

The Committee considered the following memorandiam from the 
City Clerk dated March 22, 1976: 

" The Council on September 16, 1975 authorised that 
the election returns for the 1976 General Elections be 
tcibulated by the computer system. At thcit time it was 
anticipated that the additional costs to do so would be 
approximately $1500. However, it has since been 
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Clause #2 continued; 


ascertained, because of the need for back-up systems in the 
case of computer failure, that the basic operating costs 
would be in the neighbourhood of $9,500, and that programming 
development costs of the Data Processing Department would be 
in the region of $15,500, making a total additional cost of 
approximately $25,000. 

In view of this cost, I cannot justify recommending 
the election results be put on computer on Election Night 
and therefore recommend to Council that no further action 
be taken at this time. " 


Following discussion it was 


RECOMMENDED 


THAT no further action be taken on this matter 
at this time. 


The meeting adjourned at approximately 3:30 p.m. 


FOR COUNCIL ACTiON SEE ^kQl{S)^.S±M^^ 


Regular Council, September 8, 1970 10 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


Equipment for Containerized 
Refuse Pickup (cont'd) 


The Board of Administration recommends adoption of the City 
Engineer's recommendations. 

MOVED by Aid. Linnell, 

THAT the foregoing recommendations be approved. 

- CARRIED 

(Alderman Calder recorded as voting 
in the negative) 

F. Certain Roof Signs 

The Board of Administration, under date of September 4, 1970, 
submitted report of the Director of Planning advising that it is 
proposed to withhold permits until further notice in the case of 
4 roof sign applications as follows: 

(a) A 34' X 42' flashing roof sign: 
1541 West Broadway (west portion) 

(b) As above (north portion) 

(c) A 6' X 8' projecting roof sign: 
1055 Denman Street 

(c) A 9' X 10' roof sign: 
1055 Denman Street 

Details in respect of these signs and reasons for withholding 
applications are referred to in the report, with particular 
reference to proposed amendment to the Zoning and Development 
By-law regarding the control of roof signs. 

MOVED by Aid. Linnell, 

THAT approval be given to the action of the Director of 
Planning in withholding permits for the aforementioned roof signs. 

- CARRIED 

G. Closure of Theatre Row or Pender 
Street to Vehicular Traffic 

The Board of Administration, under date of September 3, 1970, 
submitted a report of the City Engineer pursuant to Council's 
instructions in respect of the feasibility of closing two blocks 
of Granville Street, comprising Theatre Row, after the hour of 
6 o'clock every day for one month on an experimental basis. It 
was also instructed consideration be given to limiting the 
closure to Saturdays and Sundays during the trial period, and 
the Chinatown portion of Pender Street be considered as an 
alternative to the Granville Street proposal. 

The City Engineer sets out details in respect of each of 
these matters and concludes as follows: 

"In summary, an evening closure of the Theatre Row portion 
of Granville Street is expected to create significant 
problems with respect to vehicular traffic, at least for the 
duration of the Howe Street closure. Buses could be re- 
located to Seymour and Richards Streets, but the inconvenience 
to transit patrons would be severe. 


cont 'd . . . 
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May 7, 1976 


TO: 


City Manager for Council 


SUBJECT : 


PAY-AS-YOU-GO vs. FIVE-YEAR CAPITAL PLANS 


CLASSIFICATION: OOSISIDERATICN and REOQI^ffiNDATICN 


The City Engineer reports as follows :- 

"Caning before Council is a reccxtmendation of the Standing Catmittee on 
Finance and Adnujiistration with respect to the possibility of a Capital 
Plebiscite in the fall of this year. The purpose of our report is to bring 
to Council's attention certain aspects of the pay-as-you-go system as it 
affects Engineering programs. 

Pay-as-you-go Capital financing: 

1. Cannot meet the essential needs of the City; 

2. Does not permit proper and economical planning and scheduling 
of work, or efficient use of staff and plant; 

3. Cannot absorb major fluctuations in spending or in available 


1. SIZE OF PHXaWIS 

The programs vMch we submitted for the 1976-80 Capital Plan were frugal. 
By the time of the 1974 vote, they had been reduced by nearly half and were 
skimpy - perhaps necessarily so in the balance of needs with ability-to-pay, 
but still skirtpy. They v^re reduced by a further 10% for the 1975 vote and 
have suffered a further 16% cut in the 1976 pay-as-you go program. We are now 
at 39% of what we, in all honesty, submitted as frugal programs. 

Consider the Local Inprovement petitions, for example. Even by reducii^g 
and deferring other types of work such as the Burlington Northern Bridges and 
other street works, we will not be able to honour all of the petitions sub- 
mitted - sane must be held over. There is no reason to e3$)ect a more generous 
pay-as-you-go program next year, so vfe must expect to build up an incireasing 
backlog of petitions and an increasing body of unhajpy petitioners. 

Consider the local streets in the West End. Their riding quality is 
poor. Their appearance is worse than poor. More irnportant, a severe winter 
could be disastrous, with some of these streets literally irnpassible in the 
spring break-up and a major repair e^^nse. Yet the 1976 pay-as-you-go capital 
will pave only three blocks - a rate of progress v*iich woiild have the West End 
waiting until the year 2000 or later for corpletion of adequate roadways. These 
works just can't wait that long. Rather than cutting back, we should be 
undertaking a real program to make these streets adequate for the intense 
property development vMch they must serve. 

The same is true, in scarcely less degree, of many streets serving 
properties throughout the city. 


A further consideration, especially with respect to sidewalks, is the 

trend to an increased liability of Municipalities for maintenance of their 
vrorks. In many cases, the only econcmic maintenance is a capital replacement. 
IMtil they are replaced, increasing amounts will be spent on damage claims, and 

on maintenance - and still leave us with an old walk which should be replaced. 
Claims are increasing in recent years. Money spent on these is wasted and, in 
addition, unnecessary injury results to the public. In 2 or 3 years we can 
spend more on maintenance than it would have cost to replace a sidewalk vAiich 
could last 40 years. And this wasteful situation is worsening — an attached 
bar-chart, 'A' , shows that we are falling fujrther and further behind in the 
condition of the sidewalks. 


f lands. 
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The argument is advanced that borrowing involves interest, and interest 
rates are high at this tinite. Pay-as-you-go financing would avoid interest, 
thereby making interest funds available for irtprovements. However, there 
is a transition period of several years when substantial interest fron 
previous plans must continue to be paid. During this period there would have 
to be severe restrictions to an already over-restricted program. Further, the 
additional and wasted maintenance, as well as rising claims and also inflating 
costs under the pay-as-you-go system could prove to be more ejspensive than the 
interest, even at present high rates. 

Analyses have been made to show that eventiaally, the pay-as-you-go 
system could provide funds out of the revenue bindget equivalent to capital 
funds formerly provided under the Five- Year Plans. While this could be so, 
we find it extremely doubtful that it would be so, particularly during the 
transition period, but even after that. The revenue budget is subject to 
extreme pressures every year, and decisions tend to be made on a short-term 
basis. The previous record for the last 15 years shows that v*ien cuts are 
necessary (which is almost always) these tend to be made fron the physical 
inprovanent programs because these can always be put off for one more year. 
The result has been a continuing decline in the condition of our sidewalks, 
curbs and pavements. This is illustrated by the attached Chart 'A'. In 
addition, Graph 'B' shows that Public Wbrks have consistently been getting 
a lessening share of the tax dollar corpared to other City functions - this 
in the face of increasing defects. 

This year's record is a good example. In 1976, there is an anti- 
inflation move in this country and a decision was made that the revenue budget 
should be kept at 10%. Under the conditions wherein capital replacement vrorks 
vere reduced to 39% of those requested, one would e3?)ect additional funds for 
maintenance, because more maintenance is needed vAien you have inadeqmte re- 
building. Instead, our maintenance revenue budget will not even, in sane 
areas, cover inflation, and in effect has been reduced below previous years. 
If this sort of provision of funds for physical works occurs in the first year 
of our pay-as-you-go system, future years are likely to be worse. In sutmary, 
we feel that an adequate renewal of our physical plant not only cannot be 
financed directly frcm the revenue budget because this is incapable of siastain- 
ing an acceptable level eccncmically, but also that even if it were possible to 
provide sufficient funds frcm the revenue biadget each year it is cdmost certain 
that it vrould be politically unachievable. 


2. WORK PLANNING AND SCHEDULING 

Consider again the local inprovement petitions. It is already noted 
that the limited funds will not permit us tp honour all the petitions and yet 
we are concerned that the reduced program will not be conpleted because ve 
have lost the early part of the year. Nbrmally, the first groi^) of petitions 
vrould be taken before a Court of Revision in the fall and work would ocmmence 
as soon as weather permitted in the new year. Even though the Director of 
Finance and Standing Ccmmittee recognized the problem and the 1976 pay-as-you- 
go program was approved by Council in mid- January, the Court of Revision will 
not be until May 13th. Vfe will do all can to corplete the program but with 
such a late start, any bad weather will prevent us frcm cotpleting the works. 

Looking ahead to 1977, we wonder what the policy on capital programs 
will be. Seme changes in Council membership are already announced. There is 
an election this fall. Vfe wonder if we can hope for a decision in January 
again. Perh^s the new Council will not wish to allocate fxands to coital 
until it knows about Provincial revenue-sharing and about wage settlements, 
and until it has considered the operating budget, and the other needs, and 
the mill rate. The prospect of a pay-as-you-go capital program vMch is not 
determined until May or later is frightening. 

A second point in this area is the matter of efficient use of staff and 
plant. The Department has a stable and well balanced staff, both 'inside' and 
'outside'. Effective use of this staff depends on our being able to plan our 
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vrark program well ahead. This means more than just a uniform budget - it 
requires a meshing of contract and City- force work, of sitiple and cotplex 
designs, of seasonal and all-year work. This is just inpossible under a pay- 
as-you-go program v*ach cannot be determined until part way into the year in 
which the money should be spent. 


3. FLUCTUATICMS 

Replacement of the Hastings Viaduct is essential. We feel sure the 
Council understands this and will find the money — but at which oost to other 
programs? The total cost will be about $2.5 million, of vAuch $1.5 or $2 million 
will be spent in one year. Under pay-as-you-go, and thinking of 1976 's total 
street basic capital of $3.5 million, we foresee the paving and sidev^nlk program 
being drastically restricted that year to provide funds for the viaduct. 

Fluctuations can also occur in the amount available for pay-as-you-go 
capital. Provincial policies can change suddenly. Special needs can arise 
in the operating budget. Under a Five- Year Plan, the iitpact of these on 
the capital programs is cushioned. Under pay-as-you-go, they must be 
met that year — and ej^rience suggests that they will be met by deferring 
needed capital works 'just one more year'. 

The level of salaried staff, the size of the yards, plants, garages, 
shops and other central facilities, the truck and equipment fleets — these 
things cannot be adjusted up and down on a short-term basis. The pay-as- 
you-go system cannot absorb fluctuations - it must balance them with 
fluctuations in the on-going capital programs — and this will create 
inefficiencies in the use of staff and plant. 


CLOSING 

We are not pressing specifically for a vote this fall. There are many 
factors besides our difficulties vMch will govern that decision. We are pres- 
sing for a return to Five-Year Capital Plans with borrowing authority- This 
would allow programs v*uch at least approach the needs of the City, it would 
allow prc^r and efficient scheduling of capital WDrks, and it could absorb 
major fluctuations without an adverse effect on other programs. The pay-as- 
you-go system cannot. Long-term capital plans si;pported by borrowing are 
the policy of nany cities in North America. In our opinion, this is because 
no other efficient means exists to carry out the required works. Vancoxiver 
is no different. 

There are seme things people must finance through borrowing; almost all 
businesses are financed this way. If it were not for mortgages, almost no 
Canadian would own a hcnne. Similarly, no city can provide adequate struts, 
walks, boulevards and lighting without Five Year Plan borrowing. 

The term 'pay-as-you-go' has a nice ring, and 'debt' suggests iitprovi- 
dence. When speaking of hard capital works vMch will last thirty, forty or 
more years, we wonder if a better picture isn't created by referring to the 
two concepts as 'pay-as-you-build' and 'pay-as-you-use' . 

We ask that Council consider the above points when it is dealing with 
the matter of capital plans and coital financing." 


DIRECTOR OF FINANCE'S COMVEM' 

"The City Engineer's concern over the ability to plan for proper 
and efficient scheduling of capital works on a pay-as-you-go basis 
aj^ars to be valid in the short term. Other points included in the 
Engineer's report have not been reviewed in sufficient depth by the 
Finance Departitent to allcv7 cotment. 
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DIRECTOR OF FINANCE'S COMyENT (Continued) 


The Board of Parks and Recreation has indicated a similar concern regard- 
ing future planning. 

As a result of the foregoing, the Chairman of the Finance and Mministra- 
tion Conmittee has requested a report from the City Manager regarding pay-as- 
you-go as it relates to the above concern and other matters. It is anticipated 
that this report will be subnaitted to the Finance and Administration Ccnitiittee 
in the latter part of May 1976." 


CITY MANAGER 

The City Manager sutmits the foregoing report of the City Engineer 
for CCNSIDERATIOSI and, noting that the Director of Finance will be reporting 
to the Finance and Administration Cotmittee on this subject later this month, 
REOayMENDS that the Engineer's report be RECCNSIDERED by Council with that 
report of the Finance and Administration Coimittee." 


FOR COUNCIL ACTION SEE ?AGE{S) J^j8™ 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON HOUSING & ENVIRONMENT 


April 29, 1976 


A meeting of the Standing Committee of Council on Housing & Environ- 
ment was held on Thursday, April 29, 1976, at 1:30 P.M., in No. 1 
Committee Room, Third Floor, City Hall. 


PRESENT: Alderman Harcourt , Chairman 
Alderman Bird 
Alderman Cowie 
Alderman Rankin 

ABSENT : Alderman Boyce 

COMMITTEE CLERK: J. Thomas 


The Minutes of the meeting of April 8, 1976 were adopted. 


RECOMMENDATION 

1 . Fire By-Law: Upgrading of Hotels and Apartments 

At its meeting on March 25, 1976, after hearing representations 
from owners and tenants groups protesting the upgrading of apart- 
ment buildings in compliance with the Fire By-Law, the Committee 
instructed the Fire Chief to report on: 

(1) a differential system between hotels and apartment 
build ings 

(2) the respective merits of smoke and heat detectors 
as opposed to enclosed stairwells and fire doors 

(3) investigation of a point grading system for build- 
ings in consultation with representatives of rental 
owners and tenants groups . 

In a Manager's Report, dated April 23, 1976 (circulated) 
considered by the Committee this day, the Fire Chief reported on 
the three issues. He advised in respect of item (l) , the Fire 
By-Law was designed to correct the basic problem of open stairwells 
and unprotected corridors, preventing safe egress from buildings 
in the event of fire, which was a primary deficiency common in 
apartments and hotels. The National Building Code requirements 
governing means of egress for this class of residential buildings 
were essentially the same as those imposed by the City. The City 
of Winnipeg by-law dealt with apartments separately, included 
guidelines for the desired standard of fire safety and provided 
for a Building Commission comprised of technical people to deal 
with upgrading requirements. The Fire Chief advised, if the 
Committee wished to consider apartments separately from hotels , 
under the By-law, he would recommend the establishment of a 
Commission of qualified technical people, including a representa- 
tive of the Fire Department. 

With respect to item (2) , the Fire Chief stated he did not 
recommend the use of smoke detection systems as a substitute for 
enclosed stairwells and fire rated corridors as proposed by the 
Rental Housing Council of B.C., as smoke detection systems did 
not control fire spread and they would not maintain the integrity 
of fire exit systems. Chief Konig referred to his correspondence 
with the Fire Chiefs of Edmonton, Winnipeg and Toronto (letters 
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Clause No. 1 Continued 

circulated) and agreed with their conclusions that a smoke 

detection system was not an acceptable alternative to the basic 

requirement for enclosed stairs and fire resistive corridors. 

Early warning detection was highly recommended as an ancillary 
requirement in all buildings but not as an acceptable substitute 
for enclosed stairways and fire resistive corridors to ensure a 
safe means of exiting from every building. 

With respect to item (3) , the Deputy Fire Chief and Chief 
Fire Prevention Officer met with the Rental Housing Council of 
B.C., representing apartment owners, on April 20, 1976 and the 
Downtown Eastside Residents Association and Tenants Council, 
representing tenants, on April 21, 1976. During the discussions, 
it was pointed out that a point system would not eliminate the 
primary problem of open stairwells and unprotected corridors and 
if this problem was not corrected, buildings would remain vulner- 
able to a fire spreading out of control throughout the building 
with multiple loss of life. While agreement had not been reached 
with the Rental Housing Council on this point, the tenants' 
representatives agreed that the primary hazard would still be 
present in these buildings if the by-law was not met. 

Deputy Fire Chief Tuning discussed the report with the 
Committee and following discussion, it was 

RECOMMENDED 

THAT the present Fire By-Law be amended as follows: 

1) to classify apartment buildings and hotels in 
separate categories; 

2) to introduce a more flexible appeal system and 
establish a Commission comprised of technical 
staff and including the Fire Chief, as provided 
by the City of Winnipeg By-Law No, 1046/75. 


The Committee took no action on items (2) and (3) contained 
in the Fire Chief's report, pending discussion by Council on 
May 11, 1976 and consideration of the report to be submitted 
by the Provincial Fire Marshal. 

INFORMATION 

2A . Appeal re Fire By-Law: Upgrading Hotels and Apartments - 
1055 Harwood Street and 1246 Cardero Street 

In a Manager's Report, dated April 15, 1976, the Fire Chief 
reported the owner/tenants of 1055 Harwood Street and 1246 Cardero 
Street had directed appeals to the Attorney-General and City 
Council protesting the upgrading of the apartment buildings on 
the grounds they were self-owned apartments occupied by owner- 
tenants and therefore should not be classified as hotels or 
apartments under the provisions of the Fire By-Law and also that 
the upgrading requirements created undue hardship. 

The Fire Chief advised that 1246 Cardero Street was occupied 
mainly by elderly people, eleven over 80 years of age, and in 
view of this, it was even more important that a safe means of 
egress be provided in the case of fire. 

The question of the application of the Fire By-Law had 
been discussed with the City Law Department and the opinion 
was that the by-law applied to the two premises. Appeal under 
Section 42B was not a general appeal section and was only intended 
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to prevent hotel owners from reducing the number of rooms to less 
than 20 rooms in order to circumvent compliance with the enclosed 
stairway requirements. 

It was the official opinion therefore that the two premises 
must comply with the Fire By-law unless Council permitted them to 
reduce the number of occupied residential rooms to less than 20, 
which would not be feasible in these two cases. Following discussion, 
it was 

RESOLVED 

THAT the report of the Fire Chief contained in the 
Manager's Report, dated April 15, 1976, be received. 


2B , Emergency Lighting Order: Fire By-law 
680 East 5th Avenue (McDonald House) 

The Committee had for consideration a Manager's Report, dated 
April 15, 1976, in which the Fire Chief reported on an application 
by the McDonald House Strata Corporation for exemption from com- 
pliance with an Order to install emergency lighting at 680 East 5th 
Avenue. The Strata Corporation complained that the emergency light- 
ing requirements were unfair because the building was fairly new, 
relatively small and well lighted and should have been equipped with 
emergency lighting when it was constructed in 1974. 

The Fire Chief advised that the by-law Section 43A , requiring 
emergency lighting, came into effect on November 1, 1974 and if the 
by-law was applicable prior to the sale of the building, the new 
owners should seek legal advice with respect to their rights. The 
building was over 6,000 square feet in area and therefore, under the 
provisions of the by-law, emergency lighting was required . in areas 
where there was no natural illumination. There was no provision 
for exemption under the City by-law or Provincial Fire Marshal Act. 

Following discussion, it was 
RESOLVED 

THAT the Manager's Report, dated April 15, 1976, 
be received , 

RECOMMENDATION 

3, Procedure for Developing Senior Citizen's Housing 
Sites on City-Owned Lands 

On March 23, 1976, Council instructed the Director of Planning 
to report to the Committee and recommend sites and development 
criteria for senior citizens ' projects to be recommended for funding 
in 1977, The Committee had for consideration a Manager's Report, 
dated April 20, 1976 in which the Director of Planning reported as 
follows: 

" To date the procedure for initiating non-profit senior citizens 
housing has been for groups to select land from the 'city land bank' and to 
undertake design, funding application and rezonlng. Generally groups were 
eventually able to Identify a site, reserve priority for funds and build, though 
the procedure might well take several years. 

During the past year. It has become evident that the number of groups seeking 
land and funds has surpassed the resources available. Groups are tripping 
over each other when viewing sites. Furthermore, groups are finding waits 
for funds of a year or more common even after obtaining rezonlng and development 
perm! ts . 


Continued on Page 4, 
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To further complicate the issue, recent moves toward 'fair share' allocations 
of senior's accommodation suggest that the mere availability of a site no 
longer is sufficient to insure funding. Sites located in areas already possessing 
seniors' units are being screened carefully by senior funding agencies to assure 
that funds are allocated to areas most in need. 

As a result of these concerns, Council, on March 23,1976, instructed the Director 
of Planning to recommend to the Housing Committee sites and development criteria 
for senior citizens projects to be recommended for funding in 1977. 

in response, the Director of Planning has developed a procedure for site 
identification. Planning is underway. Meanwhile non profit housing societies 
and senior levels of government have requested information on the site identif- 
ication procedure and responsibilities of civic staff. For the information of 
Council the following procedure for identifying future senior citizens' housing 
sites is recommended: 


SENIOR CITIZENS HOUSING SITE IDENTIFICATION PROCEDURE 


ACTION 

1 . Identification of potential senior citizens 
housing sites ; To include analysis of land 
available, topography, services (bus, shops, 
community facilities), number of seniors in 
area in relation to existing assisted 
accommodation . 

2. Select sites for 1977 Development 


Assemble Site Data ; 

a) Assessment of dollar value of site 


b) Summarize site and area planning 
considerations including foundation, 
height, service etc. characteristics 

k. Develop Site Design Guidelines : 

Through consultant services identify; 

a) potential number of units, height, building 
mass given area planning considerations, 
price and funding maximums available anoker 
National Housing Act Section 15.1 . 

b) illustrate alternate development possibilities 
given a less costly site or variations to 
funding or design considerations. 

c) Develop design guidelines which reflect the 
needs of seniors, community compatabi 1 i ty and 
funding avai lable. 

Recommendation to Council for consideration of 
what dollar value the city should place upon a site 
and what type of scheme should be pursued. 


STAFF RESPONSIBLE 


TIMING 


Director of Planning 
(Housing Planner, April 
City Lands Assist.) 

Supervisor of Property 
and Insurance 

Director of Planning 
(Assoc. Dir. Area April 
Planning, Housing 
Planner) 

Supervisor of Property 
and Insurance 
Supervisor of Property & 
Insurance 

May 


Di rector of Planning 
(City Lands Assistant) 


May 


Di rector of Planning 
(Consultant) 


June 


Consul tant 
Consul tant 


Director of Planning 
and Supervisor of 
Property & Insurance 


July 


S. Ratif ication , in principle, of site selection and 
pre-commitment on funding by senior levels of 

government— and— t"4ie— survey; consgiJdat Ion and . 
servicing of the site. 


Director of Housing 
Supervisor of Property 
and Insurance 


Continued on Page 5, 
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6. Rezoning (where required). 

a) Hold public information meetings within 
communities that will be affected by proposed 
projects to discuss development proposals 

b) At Council's request proceed with rezoning 
appl ications . 

7 . Select ion of S ponsors (assuming rezoninq approved) 

a) identify procedure to select sponsors. The 
actual method of selection of groups must be 
clearly spelled out prior to a competition to 
avoid undue hard feelings. 

b) Preparation of proposal call documents to 
include site plan, community considerations, 
cost and design guidelines as approved by 
council under items A and 5 above. 

c) 


July- 
September 


Director of Planning 
(Assoc. Director 
Area Planning) 

Di rector of Planni ng 
(Zoning Planner) 


Director of Housing October 


Di rector of Housing 


Distribution of proposal call documents 
to potential sponsors. Director of Housing 
to maintain a list of possible sponsors. 
Detailed site plans should not be required at 
this stage. Rather, to minimize costs to groups, 
groups should be required to indicate their 
interest in a site, past experience, and document 
the groups plans for the provision of housing. 
It may well be necessary to'Vun a lottery" to 
identify sponsors, 
d) Preliminary Selection of sponsors along prearranged 
gui del i nes . 


Director of Housing 


Di rector of Planning 
Director of Social Planning 
Di rector of Housing 


e) Final Selection of Sponsors 

8. Site Development : Design proposals and 
funding applications to be undertaken 
by the sponsor in the normal manner. 


Counci 1 


Sponsor 


into 
1977 


9. Site Disposition : to be carried out through 
the Property & Insurance Office in 
accordance with normal land procedures 
and pol icies. 


Supervisor of 
Property i Insurance 


10. Repeat Process for 1978 Sites 


The Housing Planner, Dr. A. McAfee, addressed the Committee 
and advised the Director of Planning recommended a consultant 
architect be engaged for the preparation of the criteria and guide- 
lines for 1977 senior citizens housing sites upon which a proposal 
call may be instituted. 

Following discussion, it was 
RECOMMENDED 

A. THAT the procedure outlined in the above report for 
the selection and planning for development of senior 
citizens' housing sites be followed during 1976. 

B. THAT the Director of Planning and the Director of 
Housing report back to Council, prior to the identifica- 
tion of 1978 sites, with recommended modifications to the 
procedure based on experience gained during 1976. 


Continued on Page 6. 
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C. THAT the Director of Planning be authorized to engage 
a consultant architect for the preparation of criteria 
and guidelines for 1977 senior citizens housing sites 
upon which a proposal call may be instituted. 

D. THAT the Director of Planning be authorized to spend 
up to the sum of $2,000.00 for the preparation of 
criteria and guidelines . 

E. THAT the costs for such services be charged to the 
Public Housing Fund with the intent that, upon disposal 
of the sites, these expenditures be reimbursed to the 
Public Housing Fund from the proceeds of disposal. 

4. Disposition of City-Owned Lot in 600 Block East 6th 
(Lot C, Block 27, D.L. 200A) Coast Foundation Society 

The Committee had for consideration a communication from 
Coast Foundation Society dated 15th April 1976 (circulated) refer- 
ring to discussions that had taken place with the City Property 
and Insurance Department on the acquisition by the Society of the 
above lot and the problems arising from the fact the Society is 
a non-profit organization without access to large cash reserves 
and therefore cannot effectively take advantage of the City's 
bidding system. The Society asked for some direction from the 
Committee on an appropriate bidding procedure that would meet the 
situation and the City's needs. 

Mr. G. Jordan, Acting Supervisor of Property & Insurance, 
advised the lot in question was zoned R.M.3 (apartment) and had 
been recommended for sale at market price by the Property Endow- 
ment Fund Board . 

Following discussion, it was 

RECOMMENDED 

THAT the Supervisor of Property & Insurance be instructed 
to meet with representatives of Coast Foundation Society 
for discussions on financing procedures which would assist 
the Society in acquiring Lot C, Block 27, District Lot 
200A, and report back to the Committee in approximately 
one month's time. 


5. Extension of Deadline for Purchase of City-Owned Land 

for West End Multi-Purpose Service Centre: B'nai B'rith 
Foundation and Netherlands Association 


The Committee considered a Manager's Report dated 5th April 
1976 (circulated) in which the Director of Social Planning referred 
to the sale of city-owned land at the northwest corner of Bute and 
Haro Streets in the West End to the B'nai B'rith Foundation for a 
senior citizens multi-purpose service centre. 

The Director of Social Planning advised that the offer 
authorized by Council on August 12, 1975 remained open for accept- 
ance by the Foundation until February 29, 1976. However, while 
the B'nai B'rith Foundation and Netherlands Association, co-sponsors 
of the project, had made considerable progress, detailed architectural 
drawings and engineering specifications necessary for submitting a 
final development permit application had not been completed and an 
extension of the deadline for purchase was being sought. 


Continued on Page 7, 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Closure of Theatre Row (cont'd ) 

Evening closure of Pender Street is feasible, but there would 
still be a lower level of transit service, especially on 
Friday and Saturday evenings. 

It should be noted that although a street closure of this 
nature can be accomplished (and, in the case of Pender 
Street, is done a couple of times a year), most downtown 
streets are carrying heavy traffic volumes, and an extended 
closure without the provision of additional street capacity 
on an alternate route can only result in some degree of 
inconvenience and delay to vehicular traffic." 

MOVED by Aid. Broome, 

THAT this report be received for information; 

FURTHER THAT the Director of Planning, at a convenient 
time, carry out a detailed study into the question of a pedestrian 
mall on Pender Street from Columbia to Main Street and include 
in this study also. Water and Alexander Streets (Gastown area). 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Adams, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOTIONS 

1. Closing Portion of Road 

(South of 47th Avenue, West of Raleigh Street ) 

MOVED by Aid. Bird, 
SECONDED by Aid. Sweeney, 

THAT WHEREAS the City of Vancouver is the owner of all the 
streets and lanes lying within the limits of the City of 
Vancouver ; 

AND WHEREAS a portion of the road dedicated by the deposit of 
Plan 3092 adjacent to portions of Block 3, North ^ of North West | 
District Lot 337, Group 1, New Westminster District, Plan 3092 
is surplus to the City highway requirements; 

AND WHEREAS abutting owners have applied to the City to 
acquire portions of the surplus highway; 

THEREFORE BE IT RESOLVED that all that portion of road dedicated 
by the deposit of Plan 3092 adjacent to portions of Block 3, North 
J of North West ^ District Lot 337, Group 1, New Westminster 
District, Plan 3092 included in plan prepared by A. Burhoe, B.C.L.S., 
attested to on the 20th day of July, 1970, and marginally numbered 
LD 1227, a print of which is hereto annexed; be closed, stopped up 
and conveyed to the abutting owners; 

AND BE IT FURTHER RESOLVED that the closed portions of road 
be consolidated with the abutting lots. 


- CARRIED 
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Clause No. 5 Continued 

Following discussion, it was 
RECOMMENDED 

THAT the period of time open to the B'nai B'rith Founda- 
tion to accept the City's offer to sell Lots 23 to 26, 
Block 32, District Lot 185, be extended from February 29, 
1976 to August 31, 1976 under the same terms and conditions 
as approved by Council on August 12, 1975, 


The meeting adjourned at approximately 1:50 P.M. 


+ + + + + 


FOR COUNCIL ACTION SEE PAGE(S) 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


April 29, 1976 


A meeting of the Standing Committee of Coiincil on Finance 
and Administration was held in the No. 3 Committee Room, third 
floor, City Hall on Thursday, April 29, 1976 at approximately 
1:30 p.m. 


RECOMMENDATION 


1, Theatre in the Park - Insurance Fund 

Mr. Ron Kassell, President, reported that the Theatre in 
the Park is endeavouring to establish an insurance fund to cover 
cancellation of performances and subsequent loss of revenue during 
inclement weather. The Theatre in the Park (TIP) performances 
were held in the Malkin Bowl, an open-air theatre in Stanley Park, 
and a rainy season would be disastrous for TIP. Mr!t_Kassell 
stated that they would like the City to set aside an amount of 
$3,000 each year, which they would match. Over a period of four 
or five years an insurance fund could be established with a limit 
of $25,000. 

The Committee questioned the principle of such a fund being 
established by the City and following further discussion it was 

RECOMMENDED 

THAT the Director of Social Planning and Director of 
Finance prepare a joint report to the Committee on 
the principle of such a fund being established and 
impl ementation. 


2. 1976 Supplementary Capital Program 

The Committee considered a Manager's report dated 
April 26, 1976 (copy circulated) in which the Director of Finance 
reported on the 1976 Supplementary Capital Program, summarized as 
follows : 

" SUMMARY OF 1976 PROPOSED SUPPLEMENTARY CAPITAL PROGRAMME 

Total Supplementary Capital Funds available $ '♦,275,150 

LESS: Funds required for 
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Alderman Volrich, Chairman 


Alderman Bowers 
Alderman Kennedy 
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1. Approved projects 

2. Continuation of previously 

approved projects 


$ 3,011,500 


1.111,017 


^,122.517 


Balance of Funds available 


$ 152,633 


Cont'd • • • 
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Other projects requested by Departments and Boards 


2,355.000 


Cost of proposed projects in excess of available funds 


$ 2,202.367 


Also included in the report under Section 4 are items 
submitted by the Police Department and the Director of Permits 
and Licenses, for information, as'Trojects Which are Presently 
in the Study Stage", totalling $1,724,500. 

Departments and Boards reported on their programs and 
priorities. The Park Board reported that their two highest 
priorities are the reconstruction design costs for Kitsilano 
Tidal Pool - $75,000 and redevelopment and landscaping of 
Pioneer Place - $65,000. 

It was noted that imless a start is made on the reconstruc- 
tion of the Kitsilano Tidal Pool this fall it will not be ready 
to open for the 1977 season. Costs as submitted byjthe Park 
Board are estimated to be $1,425,000. The City Manager stated he 
had had discussions with the Medical Health Officer regarding 
the possibility of a further extension of the time limit on clo- 
sure of the pool under the Swimming Pool Regulations of the 
Provincial Health Act. It was felt that the Provincial Government 
might grant a further extension in 1977 if it were shown that the 
City has allocated fionds for reconstruction design costs. Funds 
coiild then be approved in the 1977 budget for the reconstruction. 

The City Engineer reported that he gives a higher priority 
to the South End By-pass (Downtown Transportation Plan) - $400,000 
than the item Truck Transportation - Boiindary Road By-pass at 
Marine Drive, and reconstruction of Railroad overpass at Boundary 
Road - Vanness - $425,000 already approved by Council on 
February 10, 1976. 

Following further discussion it was 

RECOMMENDED 

(a) THAT the following Engineering Department items 

totalling $425,000 be deleted from projects listed 
in Section 1 "New Projects Already Approved by 
City Council": 


f) Engineering Department 

Truck transportation in Vancouver as approved 
by City Council February 10, 1976 

(i) Construction of the Marine Drive - 
Boundary Road By-pass of 
the South Slopes $275,000 

(ii) Reconstruction of the Boundary 
Road - Vanness railroad 


(b) THAT $2,5^6,500 be allocated for projects detailed 
under Amended Section 1 "New Projects Already 
Approved by Council". 


overpass 


$150.000 


425,000. 


Cont'd . • • 
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Clause #2 continued ; 

(c) THAT $1,111,017 be approved for projects detailed 
under Section 2 "Approved Projects Currently in 
Progress". 

(d) THAT $400,000 be allocated for construction of 

the South End By-pass as detailed under Section 3b) 
of the Manager's report dated April 26, 1976. 

(e) THAT $75,000 be allocated for reconstruction design 
costs for the Kitsilano Tidal Pool. 

(f) THAT $65,000 be allocated for redevelopment and 
landscaping of Pioneer Place. 

(g) THAT the necessary financing of these projects 

be approved in accordance with the details included 
in the Manager's report dated April 26, 1976. 

(h) THAT Item d) of Section 3 "Costs Essential to the 
Opening of the Orpheum Theatre" $50,000 be referred 
to the City Architect for review for inclusion in 
the Orpheum Restoration Program currently in progress 

(i) THAT City Coiincil make representation to the Pro- 
vincial Government for an extension of the closure 
of the Kitsilano Tidal Pool. 

(j) THAT the items detailed under Section 4 "Projects 
Presently in the Study Stage" be received for 
information. 


The meeting adjourned at approximately 3:00 p.m. 

FOR COUNCIL ACTION SEE PAGE{S) ...hjL 
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PART REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


APRIL 29, 1976 


A meeting of the Standing Committee of Council on Community Services 
was held on Thursday, April 29, 1976, in the No. 1 Committee Room, 
Third Floor, City Hall, at approximately 3:30 P.M. 


PRESENT: Alderman Rankin, Chairman 
Alderman Marzari 
Alderman Sweeney 

ABSENT: Alderman Boyce 

Alderman Volrich 

COMMITTEE CLERK: H. Dickson 


The Minutes of the Community Services Committee meetings of April 
8 and 15, 1976 were adopted. 


RECOMMENDATION 

1 . Information Centres - Grant Request 

The Committee had before it for consideration a Manager's 
Report (copy circulated) dated April 15, 1976 in which the Director 
of Social Planning responded to the following resolution of the 
Community Services Committee of March 25, 1976: 

"THAT the request of Information Services Joint Committee 
for an interim grant of $46,180.00 be referred to the 
Director of Social Planning for an evaluation and report 
back to the Community Services Committee as soon as 
possible before 1st May 1976." 

The $46,180.00 requested was for an emergency grant for a pared 
down operation of the thirteen information centres in the City whose 
funding was terminated by the Department of Human Resources effective 
April 30, 1976. 

In the Manager's Report, the Director of Social Planning pointed 
out the City had already funded information centres for three years 
and has a policy of not funding any agency for more than three years. 
He recommended that no grant be made to the information centres. 

A representative of Social Planning Department told the Committee 
that in preparing the report, at no point was she able to obtain a 
commitment from any agency that they would contribute financially 
to information centres. She added the Minister of Human Resources 
has made a positive statement there will be no funding in 1976 from 
Human Resources for information centres. 

During discussion the Committee noted that even if the City 
did provide funding for three months, there is no indication what- 
soever of any other sources of funding for the future for information 
centres. The suggestion was made the City and/or Information Services 
Joint Committee should approach the Federal Government with a shared- 
funding proposal; it being noted that Information Canada is also 
being phased out of existence. 



Continued on Page 2. 
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Clause No. 1 Continued 

It was felt that a grant for one month would allow the informa- 
tion centres additional time to seek other sources of funding. 

Following discussion, it was 

RECOMMENDED 

THAT Council grant $15,393,00 for a one month continuation 
of the operation of the thirteen (13) information centres 
in the City. 


2 . Tax Buyers - By-Law to Regulate 

The Committee had before it for consideration a Manager's 
Report (copy circulated) dated April 9, 1976 together with a draft 
By-law to regulate the operation of income tax buying companies. 
The regulation would be achieved by placing a limit on the per cent 
that may be charged by the companies in buying income tax returns. 

Also before the Committee was a three-page brief (copy circu- 
lated) from the B.C. Discounters Association to which tax buying 
firms belong. 

The Director of Legal Services, representatives of the B.C. 
Discounters Association, and Mr. Bruce Eriksen of D.E.R.A, appeared 
before the Committee on this matter. 

During discussion it was suggested that a limit of 15% would 
be a reasonable maximum charge that tax buyers should charge their 
customers or, in cases of tax returns of less than $100.00, a 
charge of $15.00. 

Representatives of the B.C. Discounters Association expressed 
concern over the concept of Council regulating the amount of profit 
a business is permitted to earn and added that a 15% profit would 
make it impossible for tax buying companies to continue operation. 

There was also discussion on the matter of an individual's 
anticipated income tax return being less than the amount which is 
eventually received by the tax buying company and that the indivi- 
dual who sold his income tax return would never know of the higher 
amount of income tax return received by the company. 

A suggestion was made that individuals dealing with tax buying 
companies should have the right to know if their tax return was 
in actuality higher than that which the individual had expected, 
and that in order to achieve this, such information should be filed 
with the City. 

Following discussion, it was 

RECOMMENDED 

THAT the Director of Legal Services submit to Council a 
by-law amendment to set the maximum percentage df income 
tax a tax buying company may charge a customer at 15% of 
the tax return or a minimum of $15.00; 

FURTHER THAT each tax buying company operating in the 
City of Vancouver file with the Chief License Inspector 
by September 30 of each year a statement of all those 
income tax returns in which the actual return was greater 
than claimed for. 


Continued on Page 3. 
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INFORMATION 

3 , The Health of Vancouver - Special Report 

The Medical Health Officer, Dr. G. Bonham, with the assistance 
of slides, presented a verbal report to the Committee (written 
copies of which were later distributed - one of which is attached) 
in which he made several points leading to the conclusion that there 
are a number of significant deficiencies in the health of the popu- 
lace of Vancouver. 

The Committee was told Vancouver's fundamental health measure- 
ments do not compare favourably with other areas, and the following 
situations were mentioned: 

= Vancouver has an unusually high number of underweight 
babies born; that poor nutritional status of pregnant 
women is common. 

= Vancouver's children do not have good teeth; B.C. 
ranks twelfth behind Newfoundland and the Northwest 
Territories in oral hygiene. 

= Vancouver has the highest abortion rate in Canada; 
it has exceeded that of Japan and may attain that of 
Hungary where abortions exceed births. 

= Vancouver has an increasing fatal accident rate beyond 
the rate for British Columbia, Canada and the United 
States . 

= Vancouver has twice the death rate from cirrhosis of 
the liver, an indication of wide spread alcoholism. 

= Vancouver has the highest suicide rate in Canada and 
that venereal disease and hepatitis are also signi- 
ficantly high. 

Dr. Bonham told the Committee the general picture of health 
in Vancouver City is poor and that recent announcements for two 
new hospitals will not improve the general health of Vancouver 
citizens . 

Following a brief discussion of some of the points raised by 
Dr. Bonham, it was 

RESOLVED 

THAT the Medical Health Officer be asked to report back 
to the Community Services Committee with any specific 
recommendations he wishes to make which may lead to an 
improvement in the general health of the citizens of 
Vancouver . 


The meeting adjourned at approximately 5:30 P.M. 

FOR COUNCIL ACTION SEE PAGE(S) ...^ 



STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


PART REPORT TO COUNCIL 



A meeting of the Standing Committee of Council on Planning and 
Development was held in the No. 2 Committee Room, Third Floor, City 
Hall, on Thursday, April 29, 1976 at approximately 3.30 p.m. 


RECOMMENDATION 

1. Cedar Cottage Proposed Rezoning in the Vicinity of the 
Victoria/Commercial Diversion. 


The Committee considered a report of the City Manager dated 
April 14, 1976 forwarding a report of the Director of Planning 
dated April 9, 1976 (copies circulated) . In his report, the 
Director of Planning reports on an examination of the existing 
commercial zoning in the Commercial/Victoria Diversion district 
of the Cedar Cottage Area, as instructed by Council on December 
11, 1975. The examination also included the industrial zoning 
adjacent to the commercial zoning. 

Mr. D. Sinclair, Cedar Cottage Area Planning, with the aid 
of maps indicated the areas to be rezoned and gave a brief 
explanation to the reasons why the various zonings were chosen. 

The Committee 


RECOMMENDED 

THAT the Director of Planning be instructed to apply 
to rezone the commercial/industrial area of Cedar 
Cottage in the vicinity of the Victoria/Commercial 
Diversion to the proposed schedules as outlined in 
Appendices III and IV (contained in the Director of 
Planning 's report dated April 9, 1976) and refer the 
application direct to Public Hearing following a 
report from the Vancouver City Planning Commission. 


(Alderman Cowie wished to be recorded as opposedj 
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INFORMATION 

2. Development Proposal in the 1000 Block Robson Street . 

The Committee considered an Information report of the City 
Manager dated April 21, 1976 in which the Director of Planning 
advised that a revised concept for the "Marketplace" proposal in 
the 1000 block Robson Street has been received. The report notes 
the following: 

"- the City lane is retained and will be the major access point for much 
of the parking to be provided in association with the concept; 

- retail continuity is retained along Robson Street with the possibility 
of some second floor office space; 

- residential use will be developed on that portion of the property which 
has frontage on Haro Street with some community facilities on the 
ground floor; 

- the total density will be in accordance with the Downtown District By-law; 
i.e. with a commercial f.s.r. of 1.00 calculated over the total site 

area but located on the Robson Street frontage, and, a residential f.s.r. 
of 2.00 calculated over the total site and located on the Haro Street 
frontage; 

- the 7'0" set back building line is to be maintained on Robson Street. 

The drawings prepared to illustrate the revised concept are in sketch form 
at this stage. It is, however, anticipated that this new proposal can 
be processed by City departments and the Development Permit Board without 
referral back to City Council. " 

Mr. D. Hickley, Assistant Director Central Area Division, 
advised that from the sketch drawings submitted there is no way of 
knowing whether short term parking is provided. The Committee 
felt that every possible way should be explored to require 
developers to provide short term parking in their developments. 

RESOLVED 

THAT the report of the City Manager dated April 21, 
1976 be received for information. 


RECOMMENDATION 

3 . Policy on Low Density Multiple Housing in RS-1 Areas . 

The Committee considered a report of the City Manager dated 
April 22, 1976 (copy circulated) wherein the Director of Planning 
recommends that Council authorize him to study and report back on 
the feasibility of an overall policy designed to permit limited 
townhouse development in appropriate RS-1 areas. 

Mr. D. Thomsett, Overall Planning Division, advised that 
alternatives to single family detached housing should be examined 
but further information should be obtained on the economic effects 
of allowing low density multiple housing developments in single 
family areas. A consultant would be retained, using funds already 
appropriated to the Planning Department, to provide information on 
the economic effects. 
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Clause No. 3 Continued . 

After discussion, the Committee 
RECOMMENDED 

THAT Council instruct the Director of Planning to study 
and report back on the feasibility of an overall policy 
designed to permit limited townhouse development in 
appropriate RS-1 areas while maintaining neighbourhood 
stability; such report to include an analysis of the 
impact such a policy might have on RS-1 land values and 
hence on the likelihood of speculation and intensified 
development pressure. 


(Alderman Bird wished to be recorded as opposed.) 


4 . Enclave 1 - Champlain Heights . 

The Committee had before it a report of the City Manager 
dated April 26, 1976 submitting for Consideration recommendations 
of the Interim Project Manager, Director of Planning, and Acting 
Supervisor of Property & Insurance with respect to tendering for 
Enclave I Champlain Heights. (Copy circulated) . 

The report sets out the offers received from Daon Development 
Corporation, all of which were unacceptable, as well as the 
resolution of the Property Endowment Fund Board of April 9, 1976 
indicating that the City should sub-divide Enclave 1 into single 
family and detached lots so that the lots could be sold at a 
maximum density of eight units per acre. 

The officials do not recommend sub-division and sale of 
individual lots to individual builders. 

After discussion, the Committee 

RECOMMENDED 

A. THAT the offers of Daon Development Corporation 
not be accepted. 

B. THAT the site be placed on the market under the 
existing subdivision and advertised for sale under 
the present zoning and similar development guidelines. 
Proposals would be invited for either a strata title 
development or a fee simple subdivision. In the case 
of fee simple, a condition of sale would be prior 
approval of the plan and design by the Director of 
Planning. 

C. THAT the Acting Supervisor of Property & Insurance 
and the Interim Project Manager be instructed to 
engage in a more aggressive marketing program than 
has been used to date. 
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MOTIONS (cont'd ) 

2, Bicycle Registration 

On September 1st, Notice was given on the following motion: 

MOVED by Aid. Rankin, 
SECONDED by Aid. Sweeney, 

THAT WHEREAS there has been an increasing problem of bicycle 
thefts in the City of Vancouver; 

AND WHEREAS these thefts of bicycles are looked after by 
the Police Department; 

THEREFORE BE IT RESOLVED that City Council re-institute a 
By-law making bicycle registration compulsory and that the 
license fee be set in such a way that it be sufficient to carry 
the necessary services without any additional cost to the City. 

(not put) 

MOVED by Aid. Broome, 
SECONDED by Aid. Adams, 

THAT the subject matter of the motion of Alderman Rankin 
and Alderman Sweeney be referred to the Board of Administration 
for report back with respect to the ramifications and the 
benefits . 

- CARRIED 

The motion to refer having carried, the motion of 
Alderman Rankin was not put. 

3 . Sale of Cars by Dealers; Testing Stickers 

On September 1st Notice was submitted by Alderman Rankin 
and Alderman Hardwick of a motion in respect of requiring motor 
vehicle testing stickers before sale of cars by dealers. The 
motion was altered at this meeting of Council by consent of Council 
and now reads as follows: 

MOVED by Aid. Rankin, 
SECONDED by Aid. Hardwick, 

THAT WHEREAS many car dealers in the City of Vancouver do not 
have their vehicles tested in the Motor Vehicle Testing Station; 

AND WHEREAS many such cars are faulty and cannot pass the 
motor vehicle test; 

THEREFORE BE IT RESOLVED THAT all motor vehicles (new and 
used) for sale by dealers in the City of Vancouver be required to 
display a valid Motor Vehicle Inspection Station sticker prior to 
being sold to a purchaser. 

(tabled) 

MOVED by Aid. Adams, 
SECONDED by Aid. Bird, 

THAT the motion of Alderman Rankin and Alderman Hardwick be 
tabled for thirty days and the Automobile Dealers' Association of 
Greater Vancouver, and any other interested parties, be informed 
of the Council's consideration of the matter and that any 
representations on application, will be heard before Council. 


- CARRIED 
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RECOMMENDATION 

5 . Chinatown Planning Programme . 

The Committee considered a report of the City Manager dated 
April 14, 1976 in which the Director of Planning discusses the 
present status of the Chinatown Planning Programme and sets out 
the following major goals for detailed work items: 

" Social/Cultural Facilities - The provision of major 
facilities for social, cultural and recreational 
activities for the local Chinese Community. 

Housing - The development of a comprehensive housing 
policy to encourage the retention and improvement of 
existing facilities and to provide new housing for the 
area. 

Development Control/Design Guidelines - To provide a 
framework for the preservation and enhancement of the 
unique heritage and character of the Chinatown Historic 
Area. 

Physical Improvements - The development of a comprehen- 
sive plan for the improvement of the physical environment, 
in terms of streetscape quality, area identity and pedes- 
trian amenities. 


Traffic - The improvement of auto, truck, transit and 
pedestrian uses of the street system, in order to 
minimize conflicts and to give greater emphasis to 
pedestrian use of the area. 

Parking - The development of a comprehensive parking 
program. " 

A copy of the report is circulated. 

The Director of Planning also requests that officials report 
on the storage of wrecked vehicles in the Chinatown HA-1 area 
and that funds be provided for the City Engineer to proceed with 
a parking study for Chinatown. 

RECOMIvlENDED 

A. THAT the detailed Chinatown area work program as 
outlined in the report of the City Manager dated 
April 14, 1976 be approved. 

B. THAT the City Engineer and the Supervisor of 
Property and Insurance be instructed to report back 
within 60 days on the present situation regarding 
storage of wrecked vehicles within the Chinatown 
HA-1 area. 

C. THAT the City Engineer be instructed to proceed with 
a parking study for Chinatown, and to report back 
within 6 months on the preliminary findings of this 
study, with a complete report by the end of the year. 

D. THAT funds in the amount of $5000.00 be approved in 
order for the above parking study to be carried out, 
funds to be provided from 1976 Contingency Reserve. 

The Meeting adjourned at approximately 5.10 p.m. 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


May 3, 1976 


A meeting of the Standing Committee of Council on Planning 
and Development was held in the gymnasium of Lord Roberts Elementary 
School, 1100 Bidwell Street, on Monday, 3 May, 1976 at approximately 
7.30 p.m. 


INFORMATION 

1. Downtown Transportation Plan ; Smithe-Nelson Couplet . 

The Chairman advised that Council, on April 27, 1976 
considered a report of the City Manager dated April 23, 1976 
(copy circulated) and passed the following motion: 

"THAT this report be deferred for consideration 
by Council in two weeks' time and, in the meantime, 
a public meeting be held in the West End under the 
direction of the Planning and Development Committee 
following which a further report be submitted to 
Council. " 

The purpose of the meeting is to have the City Engineer, 
Mr. W. Curtis, discuss and explain the proposed Smithe-Nelson 
Couplet, its connections to Nelson Street and its effect on the 
West End. 

Mr. Curtis advised that the Smithe-Nelson Couplet was an 
integral part of the Downtown Transportation Plan which had been 
presented on several occasions to the Standing Committee on 
Planning and Development and approved by Council at a Public 
Hearing on September 30, 1975. 

One of the major objectives of the Downtown Transportation 
Plan was to get traffic congestion out of the Core, prevent through 
traffic from going through the West End from the North Shore to 
the Downtown and prevent West End filtration. 

The Smithe-Nelson Couplet will replace part of the capacity 
lost with the elimination of traffic on Robson Street at Howe 
Street. On an annual basis 250,000 more vehicles are going into 
the West End on Nelson Street. This would be reduced because it 
is proposed that Nelson east of Thurlow would become one-way east- 
bound rather than two way. 

At the westbound termination point of the couplet at Thurlow 
and Haro special intersection control i.e. construction of a 
traffic island on the east side of the" intersection, would prevent 
through traffic using Haro Street westbound. If West End residents 
wish to reach their destination using Nelson Street, they would use 
the Smithe-Haro diversion, left turn on to Thurlow Street and then 
right turn to Nelson _Street. 


PRESENT: 


Alderman Bowers, Chairman 
Alderman Bird 
Alderman Cowie 
Alderman Harcourt 
Alderman Kennedy 


CLERK TO 

THE COMMITTEE: 


M. L. Cross 


127 


Report to Council 

Standing Committee of Council 

on Planning and Development 

May 3, 1976 Page 2 


Clause No. 1 Continued. 


Reconstruction would occur on part of Nelson between Thurlow 
and Burrard Street but there would be no road widening adjacent 
to the existing trees. 

It is also proposed to improve Alberni Street and make it an 
arterial street to take some traffic off Robson Street. It is 
anticipated the funds for this will be provided in the 1977 streets 
capital budget. The $210,000 expenditure required to implement the 
Smithe-Nelson couplet has been provided in the 1976 streets basic 
capital funds with construction to take place this year. 

Mr. Curtis also advised that a Federally funded project 
"Turn Down Traffic Volume" is being implemented whereby carpooling 
and staggered working hours are being suggested to large firms to 
decrease the number of cars coming into the City and to stagger the 
peak hours of traffic. 

The Chairman opened the meeting to questions and or statements 
from the audience. The following are some of the concerns expressed: 

- If you want to relieve traffic in the Downtown and 
the West End, work towards developing a rapid transit 
system. 

- When is the area east of Denman going to be developed 
and the streets repaired. 

- Residents don't want Nelson Street widened and are 
emphatic about the retention of the trees. 

- Why did the City stop constructing the barricades in 
the West End. 


- Do the vehicle trips quoted take into account what 
happens when the ferry operation goes into effect. 

(Mr. Curtis advised that the ferry terminal was an 
integral part of the Downtown Transportation Plan.) 

- There should be some provision for protecting school 
children crossing at Bute and Nelson. 

- Is there going to be a tunnel close to Lord Roberts 
School. 

(Mr. Curtis advised that no funds are available in this 
five year plan and won't be in the next five year plan.) 

- When is the City going to prevent people from leaving 
their cars in the West End all day. 

(Mr. Curtis advised that a report will be going to Council 
shortly on parking prohibitions in the West End.) 

- The $210,000 could be better spent on barricades. 

- It seems strange to take traffic off a commercial 
street and divert it to a residential street. 


Report to Council 

Standing Committee of Council 

on Planning and Development 

May 3, 1976 Page 3 

Clause No. 1 Continued . 

- Encourage citizen participation - if a member of the 
West End Community Council had not been at the Council 
meeting the report would have been considered without 
giving the citizens a hearing. 

- The plan was to improve Downtown transportation, to 
protect and humanize the Waterfront and the Chinese 
Community and to protect Yaletown and Gastown — all 
at the expense of the West End, the only area where 

people are living — its the West End that needs humanizing. 

- Why doesn't the City try the turn-down traffic scheme 
first before it spends the money to change the street 
system. 


Mrs. H. Kristiansen of the West End Community Council stated 
that the public meeting was needed and that the residents of the 
West End now had a better understanding of what is going to be 
implemented. 

The Chairman advised that the report of the Committee and the 
deferred report of the City Manager would be before Council at its 
meeting on May 11th. If anyone wanted a further opportunity to 
express their views to the full Council, they should contact the 
City Clerk's office by 2.00 p.m. Tuesday, May 4, 1976 and their 
names would be put before Council for approval as delegations on 
May 11, 1976. 

RESOLVED 

THAT the report reference of the City Engineer and the 
representations of members of the audience be received. 


The Meeting adjourned at approximately 9.50 p.m. 


Council should note that the attached report of the City Manager 
dated April 23, 1976, deferred at its meeting of April 27, 1976, 
wherein the City Engineer recommends implementation of the 
Smithe-Nelson couplet, still is to be considered. 


FOR COUNCIL ACTION SEE PAGE(S) 
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STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


PART REPORT TO COUNCIL 



MAY 6, 1976 


A meeting of the Standing Committee of Council on Community Services 
was held on Thursday, May 6, 1976, in the No. 1 Committee Room, 
Third Floor, City Hall, at approximately 3:30 P.M. 


COMMITTEE CLERK: H. Dickson 


RECOMMENDATION 

1 . Neighbourhood Pub Application - 3590 West 41st Avenue 

The Committee had before it for consideration a memorandum, 
dated May 3, 1976, from the Director of Permits and Licenses on 
the application of Mr. Geoffrey P. Richmond to operate a neighbour- 
hood pub at 3590 West 41st Avenue which read as follows: 

" Enclosed is a copy of an application received from Mr. 

Geoffrey P. Richmond of 686 VJest 8th Avenue, Vancouver, B. C. 
Mr. Richmond has been interviewed and advised of the restric- 
tions and limitations in operating a Neighbourhood Pub. 

This location is a small commercially zoned area at 41st and 
Dunbar. Indications are that sufficient parking can be pro- 
vided on the site and that the physical changes necessary to 
the building can be accomplished. 

It will be seen from the attached Amenity Report that the 
surrounding area is almost entirely composed of single family 
dwellings. The Committee may also wish to consider the fact 
that there is one church complex and two schools in the 
vicinity. " 


Accompanying the memorandum was the following Amenity Report 
prepared by the Department of Permits and Licenses on the neigh- 
bourhood : 

"Our survey indicates that this location is almost entirely 
surrounded by single family dwelling with the exception of 
a small commercial strip on 41st Avenue and North on Dunbar 
for approximately two blocks. North East of the location 
is the Knox United Church complex and to the South East is 
Crofton House School and Kerrisdale School. There is no 
playground located in the immediate vicinity and the com- 
mercial area contains a super market and service station, 
as well as several smaller stores." 

A copy of Mr. Richmond's application (copy circulated) and 
Lease Agreement accompanied the foregoing. A copy of the Lease 
Agreement is on file in the City Clerk's Office. 

Appearing before the Committee on this matter were the applicant, 
Mr. Richmond, and an associate, a representative of the Director of 
Permits and Licenses, and the City Clerk. 


PRESENT : 


Alderman Rankin, Chairman 
Alderman Boyce 
Alderman Marzari 
Alderman Sweeney 


ABSENT : 


Alderman Volrich 


Continued on Page 2. 
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Part Report to Council 

Standing Committee on Community Services 

May 6, 1976 " ;> 


Clause No. 1 Continued 

During discussion, it was noted the terms of the applicants' 
lease with the owner of the property appear to contain an expiry 
date of June 30, 1976. 

On being advised by the City Clerk that it would be unlikely 
the results of a plebiscite vote would be available before July 
15-31, the applicants advised further lease extension arrange- 
ments can be made. 

The Chairman of the Committee stressed several points to the 
applicants, including the following: 

= The maximum capacity of patrons, both seated and 
standing, at any given time must not exceed 100 
persons ; 

= The importance of ensuring the lease period was 
satisfactory to accommodate the time required to 
conduct the plebiscite^ 

= The closing time for neighbourhood pubs is 11:00 
P.M. and although some pub operators have requested 
an extension of operating hours, the Community 
Services Committee is on record as not favouring 
operation of neighbourhood pubs later than 11:00 P.M.; 

= As the Voters' List Section of the City Clerk's 
Office has committed its staff to work in prepara- 
tion for the forthcoming civic election, a private 
firm will conduct the plebiscite vote for and under 
the supervision of the City Clerk; the firm will 
be working for the City, not for the applicants, 
although the applicants must pay the cost of the 
pi ebiscite . 


The applicants inquired whether they have any say in a decision 
on which company will be hired by the City to conduct the vote and 
whether they are permitted to go to the office of that company, 
once it has been hired, to discuss the vote. 

The Chairman of the Committee emphasized that the applicants 
should, in no way, do anything to interfere or influence the con- 
duct of the vote by the private company; that any and all questions 
the applicants may have regarding the vote should be directed to 
the City Clerk, 

Following discussion, it was 

RECOMMENDED 

THAT the Council instruct the City Clerk to conduct the 
required pub plebiscite on the application of Mr, G, 
Richmond for a neighbourhood pub at 3590 West 41st Avenue, 
on the usual basis for report of results to the Community 
Services Committee; all costs in connection therewith 
to be borne by the applicant. 


FOR COUNCIl ACTION SEE PA6E(S) ^ 
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CITY OF VANCOUVER 
SPECIAL COUNCIL - MAY 13, 1976 

A Special Meeting of the Council of the City of Vancouver 
was held on Thursday, May 13, 1976, in the Council Chamber at 
approximately 7:30 p.m. 

PRESENT ; Deputy Mayor Boyce 

Aldermen Bowers, Cowie, Harcourt, Sweeney 
and Volrich 

ABSENT: Mayor Phillips 
Alderman Bird 
Alderman Kennedy 
Alderman Marzari 
Alderman Rankin 

CLERK TO THE COUNCIL: M. Kinsella 


Local Improvements by Petition 

MOVED by Aid. Bowers, 
SECONDED by Aid. Sweeney, 

THAT this Council resolve itself into a Court of Revision 
for the purpose of hearing complaints against the proposed 
assessments or the accuracy of frontage measurements, or any 
other complaint which persons interested may desire to make 
and which is by law cognizable by the Court, Deputy Mayor Boyce 
in the Chair. 

- CARRIED UNANIMOUSLY 

COURT OF REVISION 

Pavements and Curbs (Higher Zoned) , Pavement and 
Curbs (Local Residential) , Lane Pavements (Higher 
Zoned) , Lane Pavements (Residential Standard) , 
P.C. Concrete Sidewalks on School Collector Streets, 
P.C. Concrete Sidewalks, Speed Deterrent Bumps - 
Schedule #436 


The Court received from the Collector of Taxes, Schedule 
#436 listing 276 local improvement projects at various locations 
by petition. The projects had been requested by the majority of 
the assessed owners by means of a sufficiently signed petition. 

The Court also noted requestes submitted by the Collector of 
Taxes to adjust measurements on items 66, 94 and 146. 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Bowers, 

THAT Schedule #436 as submitted by the Collector of Taxes 
and amended by this Court, be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Cowie, 
SECONDED by Aid. Volrich, 

THAT the Court of Revision rise and report. 

- CARRIED UNANIMOUSLY 

COUNCIL 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Bowers, 

THAT the report of the Court of Revision be received. 

- CARRIED UNANIMOUSLY 


cont'd. . . . 
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Special Council (Court of Revision), May 13, 1976 

Local Improvement Subsequent 
Procedure - Schedule #436 

The Council heard the following representations speakinq 
for or against the projects listed: 


Mr. Daykin 


Project 
No. 

48 


Messrs. Worobec, 
Gemmell & Soroka 


91 


Messrs. Serink, Danes 
and Holloway 

Mr. G. Simons 


91 
108 


Mr. D. Prestia 


254 


Mr. Wm. Skinner 


Mr. P. McCrea 


270 


270 


Mrs. L. Whitinger 


270 


Comments 


Representing the Cedar Cottage/ 
Kensington neighbourhood, 
suggested that consideration be 
given to widening 29th Avenue 
to 46 feet to provide for 
possible future bus service. 

Opposed to the project as 
paving of this lane would 
cause drainage problems on theii 
properties . 


Addressed Council in favour 
of this project. 

Requested an explanation of the 
dramatic rise in cost from that 
of the original quoted when the 
preliminary notices were cir- 
culated. The Engineer replied 
to his questions. 

Asked that this project be 
completed if possible before 
commencement of the P.N.E. 

The Engineering Department 
representative assured Mr. 
Prestia that the project will 
be completed this year and 
every effort will be made to 
have it completed prior to 
the P.N.E. 

Stated that he was not in favour 
of the installation of speed 
bumps in this lane. 

Contested the validity of the 
original petition taken on the 
basis that the cost estimate was 
inaccurate in that the original 
petition indicated 5C per foot 
and the tax notice recently 
received shows 10<? per foot. 
He submitted a petition which 
he had recently taken which 
indicates that 61% of the 
residents are opposed on the 
basis of having received 
inaccurate estimates. 

Spoke against the undertaking 
of this project. 


Mr. T. Markham 270 Also opposed the project as he 

considered speed bumps would 
encourage children to use the 
lane as a playground for which 
purpose it is unsafe. 


cent ' d. . . 


Special Council (Court of Revision), May 13, 1976 

Local Improvement Subsequent Procedure 
Schedule #436 (cont'd) 

Project 
No. 


133 

3 


Mr. G. Geary 

Mr. D. Flower 

Mr. As tell 

Mr. L. Jantzen 


270 

169 
13 


35 & 

69 


Mr. H. Lawson 


88 


Mr. L. McDonald 


38 


Mr. H. Dinicola 


118 


Comments 


Mr. A. Delli Santi 


23 & 
241 


Also opposed the project for 
same reasons as the previous 
speaker. 

Spoke in favour of this 
project. 

Spoke in favour of this 
project 

With respect to project #35, 
he suggested that the street 
width should be 32 feet instead 
of 27 feet and he also 
requested that resident-only 
parking signs be installed on 
this street. Deputy Mayor 
Boyce suggested that he contact 
the Traffic Engineer with 
respect to resident-only 
parking signs. 

With respect to project #69, 
he enquired whether the Church 
in the block would also be 
assessed for the improvements 
to the lane and the answer 
was that the Church will 
be assessed on a footage basis. 

Stated that this block is 
comprised of two residential 
properties with the remainder 
being commercial. He indicated 
that there is a lot of truck 
traffic in the lane. He does 
not use the lane and neither 
does the other resident of the 
lane as he does not own a car. 
The representative of the 
Engineering Department advised 
him that the residential 
properties were assessed only 
on the cost of residential 
lanes although the lane will be 
built for commercial traffic. 

Opposed to the project on the 
basis that the street width is 
too narrow compared to adjacent 
blocks which are 50 feet. Mr. 
Townsend advised that when the 
adjacent streets are paved, 
they too will be 27 feet wide. 

Advised that if this project is 
proceeded with it would cause a 
drainage problem on his 
property. Mr. Townsend advised 
that his Department has already 
noted this matter and it will 
be looked after when the project 
is undertaken. 

Opposed both of these projects 
on the basis of cost. 


cont'd. . 


134 


Special Council (Court of Revision), May 13, 1976 4 

Local Improvement Subsequent Procedure 
Schedule #436 (cont'd) 


Project 
No. 


Comments 


Mr. S.D. Purves 


93 


Mrs. L. Pesut 


188 


Spoke in favour but requested 
that consideration be given 
to the location of the drains 
and the level of the lane, as 
if this is paved at the 
present level, it could cause 
drainage problems to the 
properties in the area. Mr. 
Townsend advised that he has 
noted this concern. 

Stated that her home is located 
in a commercial zone and is 
therefore zoned commercial, 
although used for residential 
purposes. Mr. Currie, Budgets 
Engineer, advised that to 
adjust her assessment would 
require rezoning of her prop- 
erty to residential or Council 
could give her special relief 
under Section 67 of the By-law, 
however, this would require 8 
votes . 


Mr. L. Pittet 


39 


Mr. D. Balzarini 


181 


Mrs. A. Dalgleish 


201 


Mr. J. Campbell 


97 


Mrs. E. Loss 


250 


Opposed to the project as he 
is concerned about the 
location of the sewer which 
is very shallow. Mr. Townsend 
advised that the Sewer Division 
will clear up this matter 
before paving is done. 

Concerned that when the lane is 
paved, the amount of traffic 
using it as a shortcut from 
Arbutus Street to adjacent 
residential areas would 
increase. It was suggested 
that Mr. Balzarini contact the 
Traffic Engineering Department 
to discuss this problem. 

Opposed to the project as 
paving would encourage faster 
traffic to use the lane and 
create a danger to children. 

Council noted letters circu- 
lated from Mrs. Dalgleish and 
Ms. M. Gammon opposing the 
project. 

Opposed to the project. He 
filed a new petition dated 
May 10, 1976, which indicated 
a number of the residents are 
opposed to this project. He 
suggested that the project be 
re-petitioned . 

Spoke in favour of the project 
but questioned why the cost 
had increased 100% since the 
original petition was circu- 
lated. It was suggested that 
Mrs. Loss discuss the matter 
of the i ncrease with the 
Engineers after the meeting. 

cent' d. . . . 
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Regular Council, September 8, 1970 13 

MOTIONS (cont'd ) 

4. Beatty Street Armoury 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Calder, 

THAT WIIEREAS the operation of the Beatty Street Armoury as 
a hostel was initiated by the Secretary of State and therefore 
is the responsibility of his Department; 

AND WIIEREAS the Beatty Street Armoury was to be closed as 
of September 8th, 1970, in respect of its operation as a hostel; 

THEREFORE BE IT RESOLVED that the Secretary of State be 
advised the Vancouver City Council expects the Beatty Street 
Armoury operation as a hostel to be closed as quickly as possible 
as per the agreement with the Department, and that the City 
officials have been instructed to cooperate with the Federal 
officials to this end. 

(carried) * 

Tiis Worship the Mayor reported information has been 
received that the Federal Government has granted an indefinite 
extension of the lease on this hostel until alternative 
accommodation is found. 

The motion of Alderman Hardwick and Alderman Calder was 
put and, - CARRIED* 


5. Summer Services to Youth 

On September 1st, Notice was submitted of the following 
motion by Alderman Hardwick, seconded this day by Alderman 
Linnell : 

MOVED by Aid. 'lardwick, 
SECONDED by Aid. Linnell, 

TIIAT the Director of Social Planning/Community Development 
and the Medical Health Officer report to the Standing Committee 
on Health and Welfare on the extent and type of services performed 
this past summer to youth and the mix of individuals served. 

- CARRIED 

6. Program for Care and Training 
Transient Unemployed Youth 

MOVED by Aid. Wilson, 
SECONDED by Aid. Bird, 

THAT WIIEREAS it is desirable that Federal authorities provide 
a suitable program for the care and training of transient 
unemployed youth; 

AND WHEREAS the Department of National Defence and the 
Emergency Measures Organization through the army is equipped 
with facilities and personnel to provide shelter, food, medical 
services, together with physical training, trade training and 
vocational counselling; 

THEREFORE BE IT RESOLVED that City Council request the 
Federal Authorities to consider the use of army training centres 
in preference to City armouries as suitable facilities to carry 
out a constructive program of care and training. 

(notice) 

Notice was called and recognized by the Chair. 
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Local Improvement Subsequent Procedure 
Schedule #436 (cont'd) 


Project 
No. 


Comments 


Mr. Edmondson 


218 


Spoke in favour of the project, 
however, he enquired if it were 
possible to have speed bumps 
installed in the lane because 
of the amount of traffic using 
the lane particularly between 
the hours of 4:30 p.m. to 
6:30 p.m. It was suggested 
that if the residents want 
speed bumps, that they obtain 
a petition for this purpose 
from the Engineering Depart- 
ment. 


Mr. F. Sprekelsen 


108 


Stated that his residence is 
located on the flank portion 
of the lane which was in very 
good condition and did not 
need paving. 


Council also noted letters received from the following which 
were circulated prior to the meeting: 

(a) Mr.&Mrs. H.B. Helgason on behalf of petitioners 
(Petition Filed) 

(b) Mr.&Mrs. W.A. Thrift on behalf of petitioners 
(Petition Filed) 

(c) Mr.&Mrs. J. Hamilton on behalf of petitioners 
(Petition Filed) 

(d) Mrs. Doris Hartley on behalf of Killarney 
Champlain Citizens for Action 

(e) Miss M. Lapp 

(f) Mr. Nicholas Marmaros. 


The Council then considered the following report of the 
City Manager dated April 29, 19 76, in which the City Engineer 
reported : 


"GENERAL 

Projects for works 'by Petition' have been advanced under the pro- 
visions of the Local Improvement Procedure By-law and will come before a Court 
of Revision on May 13, 1976. 


The projects are identified as follows: 


Schedule Item 


TZRe 


Petition 436 1 to 5 Pavement and Curbs, Higher Zoned 

6 to 65 Pavement and Curbs, Local Residential 
& 277 & 
278 

66 & 67 Lane Pavements, Higher Zoned 
68 to 239 ex- Lane Pavements, Residential Standard 
cept 75, 117, 
178, 207,234 
and 238 

240 to 243 P.O. Concrete Sidewalks on School 
Collector Streets 


cont'd. 
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Local Improvement Subsequent Procedure 
Schedule #436 (cont'd) 


244 to 260 P.C. Concrete Sidwalks 
except 248 

and 255 

262 Lo 275 Speed Deterrent Bumps in Lanes 

CAPITAL FUMDS 

The City's share of the recommended project is available in the 1976 
streets Capital Budget. 

RECO^E^NDATION 

I RECOMMEND, subject to the proceedings of the Court of Revision and 
subsequent approval by Council, that the projects 'by Petition' in Schedule 436 
be undertaken." 

The City Manager RECOM'IENDS that the above report of the City 
Engineer be approved. i 


^iOVED by Aid. Sweeney, 
SECONDED by Aid. Bowers, 

THAT Item #9 7 - Schedule 436 be deleted. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Volrich, 
SECONDED by Aid. Sweeney, 

THAT Item #18 8 - Schedule 436 be deferred and the City 
Engineer bring forward to Council a formal resolution reducing 
the assessment from commercial to residential; 

FURTHER THAT the City Engineer include in his report any 
other similar properties within the City. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers, 
SECONDED by Aid. Cowie, 

THAT Items #35 and #38 - Schedule 436 be deferred and the 
City Engineer report back on the appropriate street widths. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Volrich, 
SECONDED by Aid. Bowers, 

THAT Item #270 - Schedule 436 be deleted. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Cowie, 
SECONDED by Aid. Sweeney, 

THAT the recoiriin.endation of the City Manager contained in his 
.report dated April 29 , 1976 , be approved, subject to the amendments 
made this evening. 

- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 9:40 p.m.. 


The foregoing are Minutes of the Special Council Meeting 
(Court of Revision) of May 13, 1976, adopted on June 1, 19 


7 Mi 



MAYOR 


'CITY CLERK 
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CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 


A Regular Meeting of -:he Council of the Ci^ y of Vancouver 
was held on Tuesday, May 13, 1976, in the Counc: 1 Chamber, 
commencing at 2:00 p.m. 

PRESENT ; Mayor Phillips 

Aldermen Bird, Bowers, Boycf , Cowie (2:40 p.m.), 
Harcourt, Kennedy, Marzari, Rankin, 
Sweeney and Volric! 

CLERK TO THE COUNCIL: D.H. Little 


PRAYER 


The proceedings in tho Council Chamber were opened with 
prayer . 


ACKNOWLEDGEMENT 

The Mayor acknowledged the presence in the Council Chamber 
of students from the Employment Orientation for Women Class at 
Vancouver Community Collegei, under the direction of their 
instructor, Ms. Betsy McDonald. 


'IN CAMERA' MEETING 

The Council was advisod that there were matters to be 
considered 'In Camera' latc^r this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Bowers, 
SECONDED by Aid. Sweeney, 

THAT the Minutes of the Special Council meeting .Public 
Hearing) of May 6, 1976, and the Minutes of the Regular Council 
meeting of May 11, 1976, with the exception of the 'In Camera' 
portion, be adopted. 

- CARRIED UNANIMOUSLY 

COMMITTEE OF 1 'iE WHOLE 

MOVED by Aid. Bird, 
SECONDED by Aid. Sweeney, 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 


REPORT REF:j:RENCE 

Audit and Financial Report for 
Year Ended December 31, 1976 

Mr. Gardiner and Mr. Shaw of Thorne, Riddell & Co., the City's 
external auditors, gave a brief report reference with respect to 
their report on the City of Vancouver Financial Statements for the 
year ended December 31, 197 6. 

MOVED by Aid. Rankin, 

THAT the presentation of Thorne Riddell & Company and the 
financial report, be received. 


- CARRIED UNANIMOUSLY 


Regular Council, May 18, 1976 

UNFINISHED BUSINESS AND DELEGATIONS 


Rezoning Application - N/E Corner 
Collingwood Street & 41st Avenue 

Council on March 23, 1976 , when considaring the ^report of 
the City Manager (BuLldincr & Planning matters), datet March 19, 
1976, on the above rszoning application, passed the allowing 
motion : 

"THAT Mr. Frank Musson, the applicant who is app /ing 
for rezoning, be advised that Council dO' :s not iew 
his application with favour and if he so wishes he 
may appear before Couicil as a delegatio i to di: cuss 
the matter. " 

Mr. Musson addressed Council and summari ;ed the oresent 
position with respect to his application. He sugges ad that i.i 
view of the fact that Council later this day be considering 

a proposal that the Director of Planning stud'- devel< ment of 
policy on low-densit' multiple housing in RS-. areas and 
that the City intends proceeding with some lo^ -densi ' multipla 
housing developments on its own lands, that h s appl. nation be 
held in abeyance for 12 months. After that t me , sh( aid the 
City's policy be to encourage low-density multiple h' asing in 
RS-1 areas, Mr. Musson' s application be recon lidered 

MOVED by Aid. Volrich, _ 

THAT no action be taken at this time on -he application 
of Mr. Musson to rezone the north-east corner of Col_ ingwood 
"and 41st Avenue. 

• CARRi::) UNANIMOUSLY 

Appeal - Retention of Dwelling 
Unit, 4578 Moss Street 


On April 27, 1976, Council deferred cons .derati< i of a 
Manager's report (Building & Planning matters , datei April 23, 
1976, on the above matter, to permit Mr. D. Mirtin, le owner, 
to appeal the decision of the Hardship Commit :ee tha his 
application to retain a basement dwelling uni : at 45 3 Moss 
Street be refused. 

Mr. Martin addressed Council and circula :ed a f ; i.ancial 
statement showing his monthly income and expeises. lie stated 
that he is living in the basement suite and i : use o3 the suite 
is to be discontinued, he will have no accomKi )dation for the 
next months a s he will be required to g ive notice to one of the 
tenants in the other two suites. 

MOVED by Aid. Bird, 

THAT Mr. Martin's representation be received and the decision 
the Hardship Committee to refuse retention of the basement 
dwelling unit at 4578 Moss Street, be approve I. 

- CARRI ]D UNANIMOUSLY 
DELEGATIONS & CITY MANAGER'S REPORTS 

Finance Matters 
(May 14, 1976) 

Claims - Sunset Ice Rink 
(Clause 5) 


Council on May 11, 1976 , approved a request f roi i Mr. J.T.P. 
Wong to address Council on behalf of 16 citizens- in he area 
adjacent to the Sunset ice rink. Council had for in ormatiori 
a Manager's report dated May 14, 1976, in which the "drector of 
Legal Services set out the situation with respect to this matter. 

cent ' d . . . . 


Regular Council, May 18, 1976 

DELEGATIONS & CITY MANAGER'S REPORTS (cont'd) 


Finance Matters 

( May 14, 1976) (cont'd) 

Claims - Sunset Ice Rink 
(Clause 5) (cont'd) 

MOVED by Aid. Rankin, 

THAT the City Manager be instructe i to hc.ve the appropriate 
staff inspect the damaged houses for report back to Council. 

-• CARRIED 

( \ldermen Bird, Bowers and the Ma^ Dr opposed) 

(At this point in the proceedings. Alderman Cowie 
joined the meeting) 

UNFINISHED BUSINESS & DELEGA1 IONS (cont'd) 

]nfonration Centres - 
G rant [Request 

Council on May 11, 1976, deferred consideration of a clause 
in the report of the Standing Committee on Community Services 
dated ^pril 29, 1976, pending the hear: ng of a delegation from 
the Information Services Joint Committee. 

Mr. R.W. Smedes, Executive Assistant of Information Services 
Joint Committee, addressed Council and asked for Council's 
assistance with respect tc obtaining funding from the senior 
levels of government to erable continuation of the information 
services. He circulated to Council a letter from the West End 
Information Centre also requesting Courcil's support in this 
matter. 

Representatives of th3 Renf rew/Collingwood Information 
Centre and the West End Information Centre also addressed Council 
on this matter. 

MOVED by Aid. Rankin, 

THAT Council approve a grant of $',161.00 to the Information 
Services Joint Committee for a one month continuation of :he 
operation of the 13 information centres- in the City. 

- CARRIED BY THE 
REQUIRED R\JORITY 

(Aldermen Bowers, Remedy and the Mayor opposed) 

MOVED by Aid. Marzari, 

THAT Council make representations to the Secretary of State, 
the Department of Health aid Welfare and the Provincial Department 
of Hioman Resources re continuation of funding of Vancouver 
information centres by whatever means possible. 

- CARRIED 

(Aldermen Bird, Bowers, Boyce, Kennedy and the Mayor 
opposed) 

UNFINISHED BUSINES;; (cont'd) 

Application to Convert Gasoline Stations 
at 2403 Granville and 500 ;<ingsway to 
Self-Serve - Merit Oil Co. Ltd. 


Council on March 16, 1976, deferred the following motion of 
Alderman Harcourt and the report of the City Manager dated 
February 20, 1976, pending a report from the City Manager on the 
City's experience to date with s ^If-serve gas stations: 


cont'd. 
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UNFINISHED BUSINESS (cont'd) 

Application to Convert Gasoline Stations 
at 2403 Granville and 500 Kingsway to 
Self-Serve - Merit Oil Co. Ltd. (cont'd) 

"THAT the application of Mer .t Oil Company to convert 
its stations at 2403 Granvi .le at 8th Avenue and 500 
Kingsway at St. George Street to self-serve operation 
be approved; 

FURTHER THAT these conversions be added to the list 
of permitted self-serve gasoline station locations 
in Schedule B of the License By-law controlling self- 
service gasoline stations." 

On May 4, 1976, Council considered a report of the City 
Manager dated April 30, 1976, dealing with self-service gasoline 
retailing in the City of Vancouver but did not approve the 
suggestions of the Director of Planning for amendments to the 
present systen. 

Alderman Harcourt's deferred motion was put and LOST. 

(Alderman Bird, Kennedy, Marzari, Rankin, 
Sweeney and Volrich opposed) 

Policy on Low Density Multiple 
Housing in RS-1 Areas 


Council on May 11, 1976, deferred the above clause of the 
report of the Standing Committee on Planning and Development 
dated April 29, 1976, to this meeting. 

MOVED by Aid. Bowers, 

THAT the following recommendation of the Commiti ee be 
approved: 

"That Council instruct the Director of Planning to study 
and report back on the feasibility of an overall, policy 
designed to permit limited townhouse development in 
appropriate RS-1 areas while maintaining neighbourhood 
stability; such report to include an analysis of the 
impact such a policy might have on RS-1 land values and 
hence on the likelihood of speculation and inter sified 
development pressure. 

- CARRIED 

(Alderman Bird opposed) 


COMMUNICATIONS OR PETITIONS 

1 . Building Permit Application 

MOVED by Aid. Rankin, 

THAT the request of Mrs. Margery Dallas to appear as 

a delegation before Council with respect to the delay in the 
issuance of her building permit be approved. 

- CARRIED UNANIMOUSLY 

2. Request for City Representation at 
Public Hearing re Transcontinental 
Passenger Train Services 


Council noted a letter dated April 18, 1976, from the 
Vancouver Joint Council of Railway Unions advising of a Public 
Hearing concerning transcontinental passenger train services 
(Montreal/Toronto - Vancouver) , to be held in Vancouver on 
June 14, 1976. 


cont'd. 
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COMMUNICATIONS OR PETITIONS (cont'd) 

Request for City Representation it 
Public Hearing re Transcontinental 
Passenger Train Services (cont'd; 

The Joint Council requested Vancouver City Council make 
representations at this public hearing. 

MOVED by Aid. Rankin, 

THAT the Standing Committee on Finance and Administration 
prepare a brief for submission to the Public Hearing on 
transcontinental passenger train services to be held in Vancouver 
on June 14, 1976. 

- CARRIED UNANIMOUSLY 

3. Composition and Functions of the 
Official Traffic Commission 


Council had for consideration the following memorandum 
dated May 13, 1976, from Alderman Bird, Chairman of the Official 
Traffic Commission, on the composition and f unct .ons of the 
Official Traffic Commission: 

"This report is submitted to express my concern regarding the 
function of the Official Traffic Commission. 

The Official Traffic Commission is composed of the following 
members : 

1. Two Aldermen (currently Alderman Marzari and myself) 

2. One representative cf the School Board 

3. One representative of the Vancouver Traffic and 

Safety Council 

4. City Manager (or his representative) 

5. City Engineer (or his representative) 

6. Director of Legal Services (or his representative) 

7. Chief of Police (or his representative) 

The following bodies are represented in an advisory capacity: 

1. B.C. Hydro Safety Officer 

2. Vancouver Parent-Teacher Council 

The powers and duties of this Commission are as noted: 

1. The Commission shall hold meetings at the call of the '^hair. 

2. To investigate, consider, and make recommendations to Council 
on traffic matters, both legislative and administrative, 
referred to it by :he Council, any Committee of the Council, 
the Vancouver Police Board civic officials, or any public 
body or persons, and on its own initiative such traffic matters 
as it may deem advisable. Such traffic matters shall include 
those pertaining to the regulation and control of traffic on 
the streets of the City, including automatic devices (e.g. 
traffic signals) , signs and markings for controlling and 
regulating all traffic, as well as the best methods of 
obtaining and for enforcing such regulation and control. 

3. To consult with private persons and public bodies for the 
purpose of obtaining their views and advice preparatory to 
making recommendations to Council on any matter before the 
Commission . 

4. To recommend such measures as will serve to co-ordinate the 
activities of City departments concerned with street traffic. 

cent ' d. . . . 
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OR PETITIONS (cont'd) 


Composition and Functions of the 
Official Traffic Commission (cont'd) 

Decisions are made on traffic matters by the Official Traffic 
Commission. However, these decisions are not final until City 
Council considers the various matters and votes on them. On the 
routine items. Council usually endorses the OTC position. Howevf r, 
on more controversial matters (such as a request for a pedestriar 
signal opposed by the OTC) Council generally rejects the OTC 
recommendation and goes along with the public req[uests. 

The last meeting of the OTC took place on the evening of April 
7th. The meeting agenda consisted of eight items, three' of which 
were requests by members of the public for traffic signels. The 
Engineering Department was opposed to these traffic signals since; 
they clearly didn't meet the warrants as approved by Council in 
1974. This meeting lasted two hours and forty minutes during 
which most of this time was devoted to hearing several delegations 
relative to tlie foregoing requests for traffic signals. The OTC 
then voted that signals were not required at any of these three 
(3) locations. At this same meeting, the Engineering Department 
presented its annual signal program and it proposed the installa- 
tion of sixteen new traffic signals based upon the technical 
warrants. The OTC approved this program unanimously. 

City Council c<3nsidered these OTC reports on May 4. At the time 
Council approved the routine and informational items in the 
report along with the 1976 Traffic Signal Program. However, 
Council granted the delegations a hearing on the three traffic 
signal requests rejected by the OTC. This took about two hours 
of the Council meeting at the end of which the three traffic 
signal requests were approved. This same conflict between the OTC 
recommendations and Council's recommendations has occurred on 
many occasions in the past. 

I would like to remind Council that the warrant for the pedestrian 
signal at Victoria and 22nd Avenue had a rating of 54, while the 
others were considerably less. There have been requests received 
for the installation of 35 pedestrian signals that have a warrant 
greater than 54 and, if approved, would cost approximately 
$280,000. Therefore, to provide equitable treatment throughout 
the City, these also should be considered for installation. 

I would also remind my associate Aldermen that if they forward 
correspondence to a Committee supporting the installation of a 
pedestrian signal, they have nc other recourse but to support it 
when it comes before Council, legardless of the warrant. As a 
courtesy gesture, I would expect my associates to forward copies 
of their correspondence to the Chairman of the Official Traffic 
Commission. 

The Official Traffic Commission was set up to relieve Council of 
a very large niamber of detailed technical considerations related 
to traffic. This can only be achieved if Council respects the 
OTC's recommendations. If it does not, it is my opinion that 
there will be continuing conflict and a great deal of wasted tine 
by members of the OTC. Under these conditions, the OTC can no 
longer function properly and therefore should be disbanded. If 
it is to be disbanded, I think these traffic functions should b 
assigned directly to the Engineering Department with appeals go ng 
to Council for consideration. 
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COMMUNICATIONS OR PETITIONS (cont'd) 

Composition and Functions of the 
Official Traffic Commission (cont'd) 

I have discussed this matter with the City Engineer and, in his 
opinion, the most effective way to consider the large number of 
traffic issues which occur annually is in order of preference: 
(a) a properly functioning Official Traffic Ccsnmission operating 
under policies approved by Council itself; (b) failing that, a 
Conmittee of Council such as the Planning and Development Ccaroiiittee 
(c) direct decision by the Engineering Department with appeals 
going to Council. 

The City Engineer has considered (c) the worst solution because 
this will result in a very large number of appeals before Council 
and will be extremely time-consuming for Council. 

It should be acknowledged that if the Engineer approve;; every 
traffic signal request received, the programme will be in the 
million dollar range. Recognizing the rate at which pedestrian 
signals are being approved for installation, soon arterial 
traffic will be faced with significant delays for most days of 
the week. This will lead to increasing an undesirable diversion 
via adjacent residential streets to avoid congestion. 

Under the present circumstances, the Official Traffic Commission 
is not functioning as it was intended originally and as Council 
is going to make the final decision on all appeals, I therefore 
recommend that article (c) above be approved and I therefore 
request that I be relieved of my position as Chairman of the 
Official Traffic CcwnmissicMn . " 

MOVED by Aid. Bird, 

THAT, effective immediately, all traffic issues . formerly 
handled by the Official Traffic Commission, be referred for 
decision directly to the Engineering Department, oh the 
understanding there will be a righf of appeal to Council; 

FURTHER THAT the Official Traffic Commission be disba ided 
immediately. 

- CARRIED 

(Aldermen Cowie, Kennedy, Marzari, Rankin and Sweeney 
opposed) 

CITY MANAGER'S AND OTHER REPORTS (cont'd) 

A. MANAGER'S GENERAL REPORT 
MAY 14, 1976 

Works & Utility Matters 
(May 14, 1976) 

The Council considered this report which contains two 
Clauses identified as follows: 

CI. 1: Tenders Numbered 764 & 765 - Curbs and 
Pavements on Sundry Streets and Lanes 

CI. 2: Purchase of Overhead Street Lights fron 
B.C. Hydro 

The Council took action as follows: 

Clauses 1 and 2 

MOVED by Aid. Bird, 

THAT the recommendations of the City Manager coatainec in 
Clauses 1 and 2 be approved. 

- CARRISD UNANIMOUSLY 
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MOTIONS (cont'd ) 

7 . Air Pollution; Marpole 

MOVED by Aid. Phillips, 
SECONDED by Aid. Calder, 

THAT WHEREAS the air pollution situation is still bad in 
the Marpole area although the City's revised air pollution 
standards have been in effect for over a year; 

THEREFORE BE IT RESOLVED that the City's chief air pollution 
officer report to the City Council on the situation in the 
Marpole area and any steps that might be taken to remedy the 
situation . 


(notice) 


Notice was called and recognized by the Chair, 


Alderman Wilson - 
Program for Care and 
Training: Transient 
Unemployed Youth 


ENQUIRIES AND OTHER MATTERS 

referred to a newspaper article 
respecting a youth program by the 
Provincial Parks Branch and referred 
to the need for installation of 
youth programs for unemployed youth. 


Alderman Bird - 
National Security Guard: 
Harbour Areas 


advised of complaints he had received 
that the National Security Guard 
are withdrawing security guard 
protection from leased government 
buildings along the waterfront. The 
Alderman requested the Board of 
Administration look into the matter. 

His Worship the Mayor so instructed. 


Alderman Rankin - 
Unemployment 


referred to the unemployment 
situation . 


Alderman Hard wick 
Tree Removals 


referred to the matter of tree 
removals and requested the Board of 
Administration be asked to clarify 
the matter of jurisdiction insofar 
as removal of trees on City property 
is concerned. 


His Worship the Mayor so instructed. 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Building & Planning Matters 
(May 14, 1976) 

The Council considered this report which contains five 
Clauses identified as follows: 

CI. 1: Capitol Theatre Sign, 820 Granville Street - 

Sign Requiring Special Approval by Council 
Cl. 2: Cadar Cottage N.I. P. Appropriation - Clark Park 
CI. 3: Razoning Application - 3730-3750 Eraser Street 
Cl. 4: Wind Up Proceedings - Standard Oil Co. of B.C. Ltd. 
Cl. 5: Kitsilano N.I. P. - Lump Sum Payment for Child 
Care Groups 

The Council took action as follows: 

Capitol Theatre Sign, 820 Granville 
Street - Sign Requiring Special 
Approval by Council (Clause 1) 

MOVED by Aid. Cowie, 

THAT this matter be referred to the Design Panel for 
consideration and report to Council. 

- CARRIED UNANIMOUSLY 

Clauses 2, 3, 4 and 5 

MOVED by Aid. Marzari, 

THAT the recommendations of the City Manager contained in 
Clauses 2, 3, 4 and 5 be approved. 

- CARRIED UNANIMOUSLY 


Fire & Traffic Matters 
(May 14, 1976) 

The Council considered this report which contains three 
Clauses identified as follows: 

Cl. 1: Street Closures- in Gastown and Chinatown to 

Accommodate Festival Habitat 
Cl. 2: City Operations on a Four Day Week or Nine 

Day Fortnight - Turn Down Traffic Volume 
Cl. 3: Street Closure - Robson from Burrard to 

Thurlow for Festivities Related to Habitat 

The Council took action as follows: 

Street Closures in Gastown and Chinatown 
to Accommodate Festival Habitat 
(Clause 1) 


MOVED by Aid. Kennedy, 

THAT the request of the Habitat Festival Society for street 
closures in Gastown and Chinatown on Friday, June 4th, Saturday, 
June 5th and Sunday, June 6th, 19 76^ to accommodate Festival 
Habitat street activities, be approved, subject to the following 
conditions : 

(1) The applicant enter into an arrangement satisfactory 
to the Director of Legal Services indemnifying the 
City against all claims that may arise from the 
proposed closures. Such indemnity to be in the form 
of Insurance in which the City of Vancouver is named 
insured. 

(2) That any food concessions be approved by the City 
Health Department. 


cont'd. . . 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Fire & Traffic Matters 
( May 14, 1976) (cont'd) 

Street Closures in Gastown and Chinatown 
to Accommodate Festival Habitat 
(Clause 1) (cont'd) 


(3) That all relevant licenses ke obtained by the applicant 
prior to the event. 

(4) That any structures or attac iments to street furniture 
on the street be approved by the City Engineer. 

(5) That unrestricted access be )rovided for emergency 
vehicles. 

- CARRIED UNANIMOUSLY 

City Operations on a Four Day Week 
or Nine Day Fortnight - Turn Down 
Traffic Volume (Clause 2) 


For Council action on this Clause, see page 11. 

Street Closure - Robson from Burrard 
to Thurlow for Festivities related 
to Habitat (Clause 3) 


MOVED by Aid. Kennedy, 

THAT Robson Street from Burrard to Thurlow Streets be 
closed on Saturday, June 5, 1976, from 9:00 a.m. to 11:00 p.m. 
for festivities related to Habitat; 

FURTHER THAT this approval be subject to the following 
conditions : 

The applicant enter into an arrangement satisfactory 
to the Director of Legal Services indemnifying the 
City against all claims that may arise from the 
proposed closure. Such inderinity to be in the form 
of insurance in which the City of Var couver is named 
insured . 

That any food concessions be approved by the City 
Health Department. 

That all relevant licenses be obtained by the 
applicant prior to the events. 

That any structures to be erected on the street or any 
attachments to street furniture be approved, before 
installation, by the City Engineer. 

That unrestricted access be provided for emergency 
vehicles . 

That the street activity programme to be to the 
satisfaction of the Director of Social Planning. 

- CARRIED UNANIMOUSLY 


At this point in the proceedings, the Council agreed to 
vary the agenda to consider the follow ng Manager^ report dated 
May 18, 1976, with respect to a Develo} naent Permit Application 
#67839 for 1717 Adanac Street: 



(1) 

(2) 
(3) 
(4) 

(5) 
(6) 
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CITY f4ANAGER'S AND OTHER REPO'^TS (cont'd) 

1717 Adanac Street - 
P.P. A. #67839 (cont'd) 

"The Director of Planning reports as follows: 

"A brief report on the history of this application has been requested by 
Aldermen Harcourt and Vol rich. 

BRIEF HISTORY 

1. On August 9, 1974 : application was filed by Alton K. Hansen, Architect, 
to rezone the sites at 1717 Adanac Street and 740 Coimiercial Drive 
(Appendix I) from RM-3 Multiple Dwelling District to CD-I Comprehensive 
Development District. 

2. August 9, 1974: Mr. Hanson filed Development Permit Application #67839 
to construct a highrise apartment building for senior citizens on the 
one site at 1717 Adanac Street only. 

3. November 26, 1974: City Council at a Public Hearing, after receiving 
recommendations from the Vancouver City Planning Commission and the 
Technical Planning Board, approved the rezoning of the two sites to 
CD-I Comprehensive Development District (Appendices II, III & IV). 

4. December 3, 1974 : Mr. Hanson advised of Council's decision (Appendix V). 

5. December 10, 1974 : The CD-I By-law was enacted by City Council 
(Appendix VI). 

6. December 12, 1974 : A letter was sent to the applicant advising him of , 
the decision of the Director of Planning regarding Development Permit 
Application #67839. A time limit of February 28, 1975 was given for 

the applicant to meet conditions prerequisite to the issuance of the 
development permit. Subsequently, 4 extensions of time were granted. 

7. April 21, 1976 : Further revised drawings were submitted which did not 
meet the conditions. The development as indicated on these revised 
drawings also exceeded the floor space ratio and height of the original 
submission. 

8. April 26, 1976 : A letter was sent by the department to the applicant 
advising him of the conditions still not complied with (Appendix VII). 

It should also be noted that a meeting is being arranged for later this week 
between some members of Council, the Architect, representatives of the Vancouver 
East Lions Society and representatives of the Planning Department." 

The City Manager submits the foregoing report for the INFORMATION of City Council." 

Council heard briefly from representatives of the Vancouver 
East Lions Society who requested that the whole of the site be 
tezoned to a floor space ratio of 2.20. I 

MOVED by Aid . Bowers 

THAT the necessary action be taken to submit for consider- 
ation at a Public Hearing, the matter of rezoning of Lots 15, 
16, 17, 18 and F of 8, Block D, D.L.183, situated on the north- 
east corner of Commercial Drive and Adanac Street, to permit 
development based on a floor space ratio of 2.20; 

FURTHER THAT the Vancouver City Planning Commission be 
requested to report on the matter directly to the Public Hearing. 

- CARRIED UNANIMOUSLY 

(Appendices referred to in 
report are on file in the 
City Clerk's Office) 


The Council recessed at approximately 3:5C) p.m. ani following 
an 'In Camera' meeting in #3 Committee Room, re<;onvened in ope i 
session at 4:10 p.m. 
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CITY MANAGER'S AID OTHER REPORTS (cont'd) 
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Fire & Traffic Matters 
(May 14, 1976) (cont'd) 

City Operations on a Four Day Week 
or Nine Day Fortnight - Turn Down 
Traffic Volume (Clause 2) 


MOVED by Aid. Bowers, 

THAT recommendation (b) of the City Engineer contained in 
this Clause be approved. 

- LOST 

(Aldermen Bird, Boyce, Cowde, Harcourt, Kennedy, Marzari, 
Rankin, Sweeney, Volrich end the Mayor opposed) 

MOVED by Aid. Bowers, 

THAT recommendation (a) of the City Enginaer contained in 
^.his Clause be approved; 

FURTHER THAT the City ^^anager report back to Coun-il for 
..nformation. 

- CARRIED 

(Alderme.i Rankin, Sweeney and Volrich opposed) 


I'inance Matters 
' May 14, 1976) 

The Council considered this report which contains five 
Clauses identified as follows: 

CI. 1: Automatic Typewriter - Planning Department 

Cl. 2: Staff Requirement - Inspection Services 

CI. 3: F.P.-28, Cordova Lodge (Hard to F ouse Facility) 

Cl. 4: Suggestions Meriting Awards 

Cl. 5: Claims - Sunset Ice Rink 

The Council took action as follows: 
Clauses 1, 2, 3 and 4 

KOVED by Aid. Volrich, 

THAT the recommendations of the City Mane ger contained in 
Clauses 1, 2, 3 and 4 be approved. 

- CARRIED UNANIMOUSLY 

Claims - Sunset Ice 
Rink (Clause 5) 

For Council action on this Clause, see pages 2 and 3. 


Personnel Matters 
(May 14, 1976) 

Summer Hours, 1976 - Inside 
and Related Staff (Clause 1) 

MOVED by Aid. Bowers, 

THAT the recorimendation of the City Manager contained in 
this Clause be approved. 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 
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Property Matters 
(May 14, 1976) 

The Council considered this report which contains five 
Clauses identified as follows: 


CI. 1: Mortgage of Two Leases by City to R.E. Porter Ltd. 
CI. 2: Establishment for Road Purposes - ^/E Corner of 

King Edward and Ontario 
CI. 3: Establishment for Road Purposes - U/S Commercial 

and North of Kingsway 
CI. 4: Amendment to Lease of Premises at 2 50 Terminal 
CI. 5: Special Survey Area 46th Avenue to 47th Avenue 

West of Boundary Road, NE%, D.L. 3 39 


The Council took action as follows: 


Clauses 1, 2, 3, 4 and 5 


MOVED by Aid. Boyce, 

THAT the recommendations of the City Manager contained in 
Clauses 1, 2, 3, 4 and 5 be approved. 

- CARRIED UNANIMOUSLY 


B. Action by City Council on Proposed 

Expansion of Vancouver International 
Airport 

Council considered the following motion which was 

MOVED by Aid. Boyce, 

THAT WHEREAS only 8% of the population use the airlines 
regularly; 

AND WHEREAS the average plane is only 60% full; 

AND WHEREAS very little has been done to schedule flights 
so as to flatten out peak demand periods; 

AND WHEREAS a third runway would mean an additional terminal, 
bigger and bigger parking lots, and a further deterioration of the 
South Vancouver environment in many ways including nDise; 

AND WHEREAS federal public funds for transporta :ion could be 
better spent on a Greater Vancouver Regional Distric-: mass rapid 
transit system; 

THEREFORE BE IT RESOLVED THAT Vancouver City Council goes 
on record as opposed to the building of a third runway at Vancouvej 
International Airport and that it inform the Ministr r of Transport 
accordingly. 

- LOST 

(Aldermen Bird, Bowers, Cowie, Kennedy, Sweeney. Volrich 
and the Mayor opposed) 

Council also had before it for consideration a suggested 
position paper on airport expansion submitted by Alderman 
Bowers, Chairman of the Standing Committee on Planning and 
Development. 

Following consideration of Alderman Bowers' submission, the 
Council took action as follows: 


cont'd. 
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CITY MANAGER'S AND OTHER REPORTS (cont'd ) 

Action by Cit^ Council on Proposed 
Expansion of Vancouver International 
Airport (cont'd) 


MOVED by Aid. Rankin, 
THAT 

(a) The City of Vancouver recognizes the value of adequate 
airport service to industry, commerce, tourism anc 
recreational travel, and appreciates the role of the 
Minister in providing for such adequate service; 

(b) The City is not in favour of any extensions of runways 
intc the £3ea, and further urges the Minister to ensure 
that any dredging of sand in the estuary be done only 
after consultation with the Ministry of the Environment 
to ensure that the ecology is not damaged; 

(c) Since many Vancouver residents are disturbed by noise 
from the operation and testing of aircraft - and since 
the degree of nuisance depends greatly on the 
operational procedures governing the airport and its 
airspace, the City urges the Minister to establish 
forthwith a continuing committee to oversee the 
drawing up of such procedures and to monitor their 
effects, such committee to include representatives 

of the City of Vancouver and of other affected 
municipalities who would report annually to their 
respective Councils; 

(d) That any future expansion of access to the airport te 
by way of a rapid transit service linking Vancouver 
with the airport. 

- CARRIED UNANIMOUSLY 

Also submitted for consideration was a Manager's report 
dated May 10, 1976, in which the Director of Planning reported 
as follows: 

"On April 5th, 1975, City Council held a Public Meeting to receive briefs 
concerning the proposed expansion of Vancouver International Airport. 
Speakers at the meeting raised a great number of pcints, both for and 
against the proposed expansion. For Council's use, the Planning Depart- 
ment has summarized the major points and concerns in tabular form. This 
table is attached as Appendix A. It needs to be emphasized that this 
table is necessarily a simplication of some very complex issues and is 
subject to all the pitfalls usually associated with reducing complexity. 

The Planning Department is still of the opinion the t the arguments on 
either side are not yet proven and that the most reasonable course of 
action to take at the present time is to deliberately postpone a decision. 
Our opinion is based on two observations. 

(1) There is little or no need to make a decision now . The Ministry of 
Transport's own projections of traffic demand can be handled hy the 
present runway system until 1983 without even changing air traffic 
control methods so as to reduce peak hour volumes. Given that a 
five-year period may be needed to construct any new runway facility, 
this still allows another two years in which a decision can be made. 

(2) There are enough reasonable doubts about the desirability of expansion 
to warrant additional work before making a decision ^ A further two 
years would allow a considerably better judgement as to whether air 
traffic demand will be likely to continue to increase at presently 
projected rates. It will also permit noise mitigation procedures to 
be implemented and tested before starting construction. This is 
essential since there is considerable doubt thct the planned procedures 
are effective and feasible. Finally, another two years can better 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Action by City Council on Propo£ ed 
Expansion of Vancouver International 
Airport (cont'd) 

assure that the proposed runway will be constructed in a manner compat- 
ible with the surrounding community and the ecology of the area, 
especially that of the Fraser River Estuary and Delta. Procedures to 
reduce environmental impact need to be more fully detailed and demon- 
strated effective before a decision is made. 

The Director of Planning, therefore, RECOMMENDS that: 

(1) Council resolve that it supports the decision option titled "The Case 
for Postponing a Decision on Expansion of Vancouver International 
Airport Unless and Until Certain Vital Conditions Are Met" (from the 
Airport Planning Committee Final Report and attached to this report 

as Appendix B). This option has been supported by City staff to date. 

(2) Council send a letter to the Minister of Transport, informing him that 
it believes the case for or against expansion at Vancouver International 
Airport has not yet been made and recommending that he postpone the 
decision on expansion. Council support of the above referenced deci- 
sion option should be stated and the necessity for implementation and 
trial of all feasible noise mitigation procedures should be emphasized. 

The City Manager submits the above recommendations of the 
Director of Planning for Council CONSIDERATION." 

(Attachments referred to on 
file in the City Clerk's Office) 

MOVED by Aid. Bird, 

THAT the recommendations of the Director of Planning contained 
in the foregoing report be approved. 

- CARRIED UNANIMOUSLY 

C. Landscaping and Paving - 

Phase I, Area 6, False Creek 

Council had for consideration a report of the City Manager 
dated May 17, 1976, in which the Development Consultant and the 
City Engineer reported on the landscaping and paving for Phase I, 
Area 6, False Creek. 

The Mayor requested that he be excused from voting on this 
matter because of conflict of interest. 

MOVED by Aid. Cowie , 

THAT Mayor Phillips be excused from voting on this matter. 

- CARRIED UNANIMOUSLY 

Mr. D. Sutcliffe, Development Consultant - False Creek, 
addressed Council on this item and filed with the Clerk letters 
from Mr. R.A. Worcester, False Creek Interim Council and Frank 
Stanzl Construction Ltd., indicating that the majority of the 
sponsors and future residents of the area, are not in favour of 
the use of concrete in place of quartzite flc.gstone in the 
pedestrian areas. 

MOVED by Aid. Harcourt, 

THAT the recommendations of the City Manager contained in 
this report be approved. 

- CARRIED 

(Alderman Rankin opposed) 



(Mayor Phillips was excused from voting on this ma1:ter) 


Regular Council, May 18, 1976 

CITY MANAGER'S AND OTHER REPORTS (cont'd) 


I. Report of Standinq Committee 
on Housing and Environment, 
May 6, 1976 


The Council consic ered this rep ort which contains two 
Clauses identified as iollows: 

CI. 1: Painted W6.ll Signs 

CI. 2: Trails ami Access Program for B.C. 

The Council took actioi as follows: 

Clauses 1 and 2 

MOVED by Aid. Harcourt. 

THAT Clause 1 be ■■eceived for information and the recommendation 
of the Committee conta.ned in Clause 2 be approved. 

- CARRIED UNANIMOUSLY 


II. Report of Standin j Committee 
on Community Services, 
May 6, 1976 


The Council considered this report which contains three 
Clauses identified as follows: 

CI. 1: Morning S ;ar Educational Society - Grant Request 
CI. 2: 'Dance Machine' Cabaret - Interim Report 
CI. 3: Transportation for the Elderly and Disabled 

The Council took actioi as follows: . 

Clauses 1 and 2 

MOVED by Aid. Rankin, 

THAT Clauses 1 and 2 be received for informatio x. 

- CARRI3D UNANIMOUSLY 

Transportation for the Elderly 
and Disabled (Clause 3) 


Ms. Susan Anderson, Social Planning Department, addressed 
Council and indicated the wrong estimate was submitted to the 
Committee with respect to resolution (a) i.e. the amount of 
$110,713.00 should read $127,477.00. This latter amount would 
provide a one-way base fare of $1.0 and an average fare of 
$1.20. 

MOVED by Aid. Rankin, 

THAT a grant of $127,477.00 to the B.C. Lions Society for 
Crippled Children be approved, $50,925 of which would cover 
the period from July, 1975, to June, 1976, and $76,552 of which 
would provide service from July, 1976, to December, 1976; 

FURTHER THAT the source of funds be contingency reserve. 

- CARRIED BY THE 
REQUIRED MAJORITY 

(Aldermen Bird, Bowers and Volrich opposed) 


cont ' d . 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Report of Standing Committee 
on Community Services, 
May 6, 1976 (cont'd) 

Transportation for the Elderly 
and Disabled (Clause 3) (cont'd) 

MOVED by Aid. Rankin, 

THAT the following resolutions of the Committee be 
approved : 

"That the City Engineer be requested to report to the 
Community Services Committee on the feasibility of 
using the two vans recently purchased by the City for 
the turn down traffic volume project for the ti ans- 
portation of disabled persons (including the elderly) . 

Request the Chairman and members of the Community 
Services Committee and the Director of Social Planning 
to meet with the Ministersof Municipal Affairs and 
Human Resources to discuss management and financing 
of transportation services for the disabled and report 
back to City Council on the results of these . meetings . " 

- CARRIED UNANIMOUSLY 

III. Report of Standing Committee 
on Finance & Administration, 
May 13, 1976 


1976 Grant Request - Vancouver 
Art Gallery (Clause 1) 

MOVED by Aid. Volrich, 

THAT the recommendation of the Committee contained in this 
Clause be approved. 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 


G.V.R.D. Matters 

Alderman Bowers, advised that the Standing Committee on 
Planning and Development, at its meeting on May 13, 1976, 
considered the matter of Still Creek and recommended 

A. That the Greater Vancouver Sewer and Drainage District 
be requested to maintain an ongoing monitoring program 
on Still Creek in order to detect any significant 
changes in water quality; 

B. That no further enclosures of Still Creek be permitted 
south of Grandview Highway; 

C. That north of Grandview Highway, east of Cornett Road, 
Still Creek be kept open where it is adjacent to a 
road or public access; 

D. That north of Grandview Highway between Rupert Street 
and Cornett Road, where Still Creek flows through 
private properties, the owners be encouraged to keep 

the Creek open; if this is not possible, the Creek may be 
culverted and completely enclosed at the option of the 
owner ; 
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Still Creek (cont'd) 

E. That the City Engineer and the Greater Vancouver 
Sewer and Drainage District report back on the area 
north of Grandview Highway west of Rupert Street; 

F. That the owners of the properties between Rupert 
Street and Cornett Road north of Grandview Highway 

be requested to co-operate with the Provincial TraiZ.s 
Advisory Committee in providing an easement for a 
finished right-of-way suitable for a bicycle trail. 

MOVED by Aid. Bowers, 

THAT the foregoing recommendations of the Standing Committee 
on Planning and Development be approved. 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Harcourt, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Boyce , 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


BY-LAWS 

1. BY-LAW TO ASSESS CERTAIN REAL PROPERTY IN 
THE YEAR 1976 FOR THE PURPOSE OF DEFRAYINf 
THE COSTS AND CHARGES WITH RESPECT TO THE 
MAINTENANCE OF THE TROUNCE ALLEY AND BLOOI 
ALLEY SQUARE LOCAL IMPROVEMENT PROJECT 

MOVED by Aid. Volrich, 
SECONDED by Aid. Bowers, 

THAT the By-law be introduced and read a rirst time. 

- CARRIED UNANIMOUSLY 


The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Volrich, 
SECONDED by Aid. Bowers, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 


- (^ARRIED UNANIMOUSLY 
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NOTICE OF MOTION 


The following Notice of Motion was submitted and recognized 
by the Chair: 

Crystal Pool Replacement 

MOVED by Aid. Linnell, 
SECONDED by Aid. Hardwick, 

THAT WHEREAS the cities of New Westminster and Burnaby have 
been awarded the Canada Summer Games; 

AND WHEREAS they will be building an Olympic size spectator 
pool for these Games; 

AND WHEREAS there is need for only one spectator pool in 
this area; 

AND WHEREAS an Olympic size 8 lane 50 meter pool could be 
built for approximately One Million Dollars and provide facilities 
for Championship training; 

AND WHEREAS if the Million Dollars thus not expended in 
replacing Crystal Pool could be used for two additional pools 
attached to the secondary schools; 

AND WHEREAS Central Park could be considered as a site for 
the Games pool and would be central in the Lower Mainland; 

THEREFORE BE IT RESOLVED that the City Council request the 
Park Board to reconsider the type of replacement of the Crystal 
Pool . 


The Council recessed at approximately 3:45 p.m. to hold 
an 'In Camera' meeting, following which the Council adjourned 
at approximately 4:30 p.m. 


(Notice) 


The foregoing are Minutes of the Regular Council Meeting 
dated September 8, 1970. 
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2. BY-LAV TO AMEND BY-LAW NO. 357 5, 
BEING THE ZONING AND DEVELOPME:^T 
BY-LA;j (636 West 10th Avenue) 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Bird, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Bird, 

THAT the By-law Idb given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 
(Alderman Marzari was excused from votinc on this By-law) 


MOTIONS 

A. Allocation of Land for Lane Purposes 
(2037 East 5th Avenue) 


MOVED by Aid. Volrich, 
SECONDED by Aid. Marzari, 

THAT WHEREAS the registered owner has conveyed to the 
City of Vancouver, for lane purposes, the following describee; 
lands : 

North 10 feet of Lot 1 of Subdivision 'B', Block 
149, District Lot 264A, Plans 304 and 1771 

(2037 East 5th Avenue); 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes, and declared to form and constitute portions of 
lane. 

- CARRIED UIIANIIIOUSLY 

B. Establishment of Land for Road Purposes 
(N/E Corner of King Edward and Ontario) 

MOVED by Aid. Volrich, 
SECONDED by Aid. Marzari, 

THAT WHEREAS the City of Vancouver is the registered owner 
of Lot 3, Block Sh, D.L. 630, Plan 1168; 

AND WHEREAS it is deemed expedient and in the public interest 
to establish the south seven feet of this lot for road purposes; 

THEREFORE BE IT RESOLVED THAT the south seven feet of Lot 3, 
Block SH, D.L. 630, Plan 1168 be and the same is hereby 
established for road purposes and declared to form and constitute 
portion of road. 


- CARRIED UNANIMOUSLY 
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MOTIONS Cont'd) 

C. Establishment of Land for Road Purposes 

(Walkway W/S Commercial North if Kingsway) 

MOVED by Aid. Volrich, 
SECONDED by Aid. Marzari, 

THAT WHEREAS the City of Vanco iver is the registered owner 
of Lots 52 to 55, South part of Bio :k 12 and adjoining one foct 
of Block 14, D.L. 352, Plan 1536; 

AND WHEREAS it is deemed expedient and in the public 
interest to establish the above des bribed lands for road 
purposes ; 

THEREFO IE BE IT RESOLVED THAT ,ots 52 to 55, South part 
of Block 12 md adjoining one foot >f Block 14, D.L. 352, 
Plan 1536 be and the same are hereb ' established for road 
purposes and declared to form and constitute portion of road. 

- CARRIED LNANIMOUSLY 


1 . G.V.R.D. Livable Region Plan 

At the Council Meeting on May 11, 1976, Alderman 
Harcourt submitted the following as Notice of Motion; 

"THAT W1[EREAS the City of Vancouver has endorsed tha Gre iter 
Vancouver R gional District's Livable Region Plan, which calls 
on Vancouve • to de-emphasize downtown office growth in favour of 
establishin f other regional town centres, namely in Burnaby, 
New Westminster, West Vancouver, Coquitlam, Surrey and Richmond; 

AND WHJIREAS Federal and Provincial Governments and agen::ies 
should help reinforce the formation of alternate town centres; 

THEREFORE BE IT RESOLVED THAT: 

1. The Federal Government be urged to stop development 
of che Georgia and Hamilton block and relocate 
Fedoral office facilities to the other regional town 
centres ; 

2. The Provincial Government and the Insurance Corporation 
of 5ritish Columbia Board of Directors reconfirm their 
com litment to relocating ICBC headquarters to the New 
Wes iminster town centre; 

3. The Provincial Government and B.C. Hydro Board of 
Directors be raquested to not construct any office 
spa -e in liowntown Vancouver, but construct, instead, 
any additronal office requirements in the other 
regional town centres." 

Alderman Harcourt requested, and received permission to 
amend the above motion to read as follows: 

MOVED by Aid . Harcourt 
SECONDED by Aid. Rankin 

THAT WHEREAS the City of Vancouver has endorsed the Gre. ter 
Vancouver Regional District's Livable Region Plan, which cal s 
on Vancouver to de-emphasize downtown office growth in favour 
of establishing other regional town centres, namely in Burnal y. 
New Westminster, West Vancouver, Coquitlam, Surrey and Richmtnd; 


Cont ' d . 
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MOTIONS (Cont'd) 

G.V.R.D. Livable Re^Tion Plan (Cont'd) 

AND WHEREAS Federal and Provincial Governments and Agencies 
should help reinfo ce the formation of alternate town centres; 

THEREFORE BE T RESOLVED THAT: 

(a) the Federal Government be urged to reconsider the 
development of the Georgia and Hamilton block as 
planned and relocate some Federal office facilities 
to the other regional town centres; 

(b) The Provincial Government and the Insurance Corpor- 
ation of British Columbia Board of Directors reconfirm 
their commitment to relocating ICBC headquarters to 
the New Westminster town centre; 

(c) The Provincial Government and B.C. Hydro Board of 
Directors be requested to not construct any office 
space in downtown Vancouver, but construct, instead, 
any additional office requirements in the other 
regional ".own centres . 

- CARRIED UNANIMOUSLY 

(Underlining denotes amendment) 


2. Habitat 

MOVED by Aid . Rank .n , 
SECONDED by Aid. B.rd, 

THAT a Commit.ee composed of the Mayor, the City Manager and 
an Alderman to be lamed by Council, is hereby authorized to issue 
any executive or a iministrative decisions or ordei s with respect 
to any matter or issue arising out of or related to activities 
involved in the Un.ted Nations Habitat Conference and the Habitat 
Forum, and specifically the occupation of the Jericho lands by the 
Habitat Forum whic'i would otherwise require approval of City Council, 
and to report such decisions and orders to the next meeting of the 
City Council thereafter; 

FURTHER THAT Alderman Kennedy be appointed to the Committee as 
the Alderman. 

- CARRIED UNANIMOUSLY 


NOTICE OF MCTION 

Alderman Volr:.ch submitted the following Notice of Motion 
which was recogniz ;d by the Chair: 

1. Hospital Stri :e 

MOVED by Aid. Voir .ch, 

THAT the Prov .ncial Government be urged to immediately end 
the present strike of hospital workers by ordering the employees 
back to work; 

FURTHER THAT :he Government take steps to resolve the dispute 
by way of arbitrat .on or otherwise. 

(Notice) 
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ENQUIRIES AND OTHER MATTERS 


Alderman Kennedy - 
Harbour Park 


advised that 
citizens ha\ 
appeal to th 
that the Feci 
purchase the 
property frc 
he requested 
this appeal. 


a number of 
; forwarded £in 

Prime Minister 
^ral Government 

Harbour Park 
1 the City, and 

the Mayor suppor 


The Mayor i iicated that should 
the Federal Government wish to 
purchase the Harbour Park 
property, th 3 City would be 
willing to consider their 
offer . 


Aldermen Boyce & Kennedy 
Harcourt Developmen': Ltd. 
Contract re Harbour Park 


both enquire i when the contract 
with Harcourt Developments Ltd 
re Harbour Park is expected to 
be finalized. 


The Director of Legal Services 
fidvised that the ground lease 
is now concluded and the 
other leases are expected to 
be finalized shortly probably 
])efore the end of May. 


Alderman Marzari - 
Leave of Absence 

MOVED by Aid. Marzari, 
SECONDED by Aid. Bird, 

THAT Alderman Marzari be granted one monti's le ive of 
absence from May 19, 1976, to June 19, 1976. 

- CARR' ilD UNANIMOUSLY 


The Council adjourned at approximately 6:25 p.m. 

***** 


The foregoing are Minutes of the Regular Council Meeting of 
May 18, 19 76, adopted on June 1, 19 76. 


A-1 


/5S 

158 


Manager's Report, May 14, 1976 (WORKS - 1) 


WORKS AND UTILITY MATTERS 

RECOMMENDATION ; 

1. Tenders Numbered 764 & 765 - Curbs and Pavements on 
Sundry Streets and Lanes 

The City Engineer reports as follows: 

"Tenders for curbs and pavements on sundry streets and lanes in the City of 
Vancouver were opened on May 3, 1976, and referred to the City Engineer for 
tabulation and report to the City Manager. 

All tenders have been checked and are in order. Tabulations of Tenders 
Numbered 764 and 765, the average unit prices for major items of work included 
in these tenders, and a graph showing the Street Contracts Cost Index have 
been circulated to Council. These bids are unit priced based on quantity 
estimates supplied by this Department, and the total cost of the contracts may 
vary according to actual quantities measured during construction. 

The City Engineer RECOMMENDS that: 

Contracts be awarded to the low tenderer as follows: 

Columbia Bitulithic Limited, 
Post Office Box 34225, 
Postal Station 'D' , 
Vancouver, B.C. 
V6J 4N7 

Construction of P.C. Concrete Curbs and Gutters, 
Asphaltic Concrete Street Pavements, 
Asphaltic Concrete Street Surfacing, 
and Asphaltic Concrete Lane Pavements. 

Contracts satisfactory to the Director of Legal Services be 
entered into. 

The bid bonds of the unsuccessful tenderers be returned." 


(a) 


(b) 
(c) 


The City Manager RECOMMENDS that the above report of the City Engineer be 
approved. 


2 . Purchase of Overhead Street Lights from B.C. Hydro 
The City Engineer reports as follows: 

"The City In addition to Its own street lights, leases approximately 170 
street lights from the B.C. Hydro. These lights are mostly the old type Incan- 
descent Itimlnalre attached on a long pipe mast arm mounted on wooden poles In 
lanes and on streets where standard street lights have not yet been Installed. 

Approximately two years ago when the City's lane lighting program was 
started, the B.C. Hydro Initiated a policy change to permit municipalities to 
attach street lights to their wooden poles for a monthly "contact" fee. To 
eliminate the mixture of responsibility for lights in Vancouver, the B.C. Hydro 
has offered to sell their remaining lights to the City effective January 1, 1976 
for a lump sum of $650, which is the depreciated value of the equipment. The 
equipment is still serviceable and provides some light in areas not equipped 
with standard lighting. Sufficient funds are available in the Revenue Budget for 
the purchase of the lights. 


I RECOMMEND (a) that the City purchase approximately 170 overhead street 
lights from B.C. Hydro for the sum of $650, (b) that the funds be provided from 
appropriation 8075/5127, "Rental and maintenance of B.C. Hydro Street Lighting" 
and (c) that account 8075/5127 be reduced by $2950 to reflect the net saving 
anticipated for 1976. " 

The City Manager RECOMMENDS that the above report of the City Engineer 
be approved. , ,^ 

FOR COUNCIL ACTION SEE PAGE(S) 111. 


Manager's Report, May 14, 197 6 
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(BUILDING - 1) 


BUILDING. & PLANNING 


RECOMMENDATION 

1. Capitol Theatre Sign, 820 Granville Street - Sign Requiring 
Special- Approval -by Council. - 

The Director of Planning reports as follows: 

"About a year ago, Neon Products Ltd. approached the Social Planning Department, 
then responsible for co-ordinating the efforts of the City's Granville Mall 
Interim Authority, with regard to the proposed sign for the remodelled Capitol 
Theatre on Granville Mall. The sign is to be located on a bridge type structure 
which will slope down from the sloping roof of the building and project 18 
feet beyond the property line. The outer part of the structure is connected 
to the sidewalk by a vertical portion approximately 14 feet high. Six TV 
monitors - for showing excerpts of movies being shown in the six theatres 
inside the building will be located on each of the two sides of the vertical 
structure which are at right angles to the building. A taxi phone booth will be 
provided on the side facing the building. 

Social Planning discussed the proposal at that time with the Planning Department, 
the Engineering Department and members of the Granville Mall Interim Authority. 
Except for two points raised by the City Engineer, the proposal was considered 
acceptable. The concerns of the City Engineer were:- 

(a) The lower 10 foot portion of the sign on the street must be 
removable in the event that it is found it creates an 
obstruction and its removal is required. The sign structure 
must therefore be designed so that it will be self-supporting, 
if the vertical portion has to be removed. (Section 6(2) (g) of 
the Sign By-law requires a minimum clearance of 10 feet for a 
projecting sign which projects over 4 feet into the street.) 

(b) The owner must enter into an encroachment agreement for that 
portion of the sign on the City Street and below the 10 
foot height restriction. 

Under the Encroachment By-law, the annual rental for this structure is $15 
Oft such other rent as recommended by the Supervisor of Property and 
Insurance and approved by Council. For this encroachment, the Supervisor 
of Property and Insurance advises that market value rental reflecting 
the land use of that area should be charged-. The recommended annual rental 
is therefore $630. 

The reconstruction of the Capitol Theatre is near completion and Neon Products 
Ltd. has made an application for a permit to erect the sign. Because this pro- 
posed sign exceeds the sign area and the amount of projection permitted under 
Schedule D (Pedestrian Corranercial Mall) of the Sign By-law, it will require 
Special approval of Council, as provided for under Section 7(3), as quoted 
below: 

' Special approval may be given by Council for a 
sign in a Special Area established by Council 
(i.e., Gastown, Chinatown and Granville Mall) 
which would exceed the limitation specified 
for the Special Area but which would contribute 
significantly to the character of the area, 
after consultation with the relevant Special 
Committee and/or Board for the particular area 
established by the Council.' 


The relevant Special Committee to be consulted in regard to special approval 
under Section 7(3) of the By-law was the Granville Mall Interim Authority, 
which.according to the City Clerk is no longer operative since it was not 
re-appointed by Council. However, the proposed sign for the Capitol Theatre 
was considered acceptable to the Granville Mall Interim Authority last year, 
when it was in existence. j ^ > 
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Clause No. 1 Continued. 


It is RECOMMENDED THAT: 

A. City Council approve the proposed Capitol Theatre 
sign - 820 Granville Street (Permit Application No. 
916) subject to the following conditions: 

(i) The lower 10 feet of the sign to be removable 
and to be removed at owner's cost when 
requested by the City Engineer, should he • 
consider that such removal is necessary. 

(ii) The owner entering into an encroachment 
agreement with the City for the removable 
portion of the sign. 

B. The City Engineer and Director of Legal Services be 
authorized to enter into an encroachment agreement 
on behalf of the City. 

C. An annual rental of $630 be established for the 
encroachment and be subject to review every Ih 
years. 

The City Manager RECOMMENDS that the recommendations of the Director of Plan- 
ning be approved. 


RE CQjyiMENDAT I ON 

2. Cedar . Cottage - N . I . E . Appropriation ; - Clark P ark . 


The Director of Planning reports as follows: 


"The Concept Plan of the Cedar Cottage Neighbourhood Improvement 
Program as approved by City Council in November, 1974, and sub- 
sequently by the senior levels of government, placed as first 
priority the improvement of parks and recreation facilities in 
the area. The sum of $281,340.00 was allocated in the Concept 
Plan for this purpose. (The sum was later added to the Beauti- 
fication and Public Use Area allocation to total $582,700.00.) 
Following approval of the Concept Plan, detailed design of speci- 
fic parks was begun by staff of the Board of Parks and Recreation, 
working with the Planning Department and the Cedar Cottage N.I. P. 
Committee . 

Implementation has begun on the first two of these parks, namely 
Cedar Cottage Park (formerly China Creek Park) and Brewers Park, 
and the Parks Board is now completing estimates for the Stage One 
of the work required for Clark Park. Because Clark Park is al- 
ready fairly well developed, much of the work done through N.I. P. 
will be directed at improving or modifying existing facilities 
(existing tennis courts, wading pool, playing fields, fencing, 
etc.). The cost of this "housekeeping" work for Stage One is 
estimated by the Parks Board and Planning Department to be 
$75,000.00. 
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. (BUILDING - 3) 


Clause No> 2- Continued. 


When planning is complete on the required new facilities for 
Stage Two, a second report will be prepared and forwarded to 
City Coxincil. 

It is recoininended : 

That $75,000.00 be allocated from the Recreation Account of the 
Cedar Cottage Neighbourhood Improvement Program for improving facilities at 
Clark Park. Under N.I. P. the costs are shared as follows: 

C.M.H.C. - $37,500.00 
Province - $18,750.00 
City - $18,750.00" 


_The City Manager RECOMMENDS that the recommendation of the 
Director of Planning be approved. 


RECOMMENDATION 

3. Rezoning Application - 3730 - 3750 Fraser Street. 
Applicant: . Mr. John -Earreira. 

The Director of Planning reports as follows: 

"An application has-been received. from. Mr. John Earreira for 
an amendment- to. the Zoning_and-Development-By:rlaw No, 3575 
wherebyvLotsc 2-- 3-, -Block , 30, -DL- 30y -.be- rezoned.^f rom -(RT-2) 
Two-?Eamily- Dwelling-District- to=. :(e'=r2)- Gommereial District for 
the purpose of: 

1. - Stores^ .main floor 2 . Suites, . above- stores 

SITE DESCRIPTION 

The site has a frontage of 105 feet and a depth of 122 feet for a 
total site area of 12,810 square feet. The site is zoned (RT-2) 
Two-Family Dwelling District and each lot is developed according to 
our records, with a one-storey plus basement single family dwelling 
(See Appendix A). The lands to the east are zoned (RS-1) One- 
Family Dwelling District and are developed with single family dwell- 
ings of various heights and sizes. The lands on both sides of 
Fraser Street between East 20th and East 23rd Avenues are zoned 
(RT-2) Two-Family Dwelling District and are developed with one and 
two family dwellings, multiple cohversion dwellings and a non- 
conforming apartment building located in the middle of the block 
between East 20th and 21st Avenues on the east side. The northeast 
corner of Fraser Street and East 21st Avenue Lot 5 is zoned (RM-3) 
Multiple Dwelling District and is developed with a two-storey plus 
cellar apartment building. The rezoning of Lot 5 to (RM-3) Multiple 
Dwelling District was approved by Council in February, 1954 subject 
to the owner entering into a registerable agreement in accordance 
with the development plan submitted. The Planning Department 
supported the application due to the difficulties, of developing the 
site as the grade is considerably below the sidewalk of both Fraser 
Street and East 21st Avenues. 

All of the lands on both sides of Fraser Street from East 20th to 
Kingsway and from East 23rd to East 28th Avenues are zoned (C-2) 
Commercial District and are developed commercially including some 
new development . 
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Clause No. 3 Continued. 


ANALYSIS 

No drawings were submitted by the applicant although it is proposed 
to develop a building with stores at the ground level and suites 
above. 

The Planning Department, given the above land use situation in the 
area, cannot support this application to rezone to (C-2) Commercial 
District, as it would permit an isolated commercial development of 
greater scale and bulk in an area primarily zoned and developed as 
(RT-2) Two Family Dwelling District. Furthermore, there is ample 
commercially zoned property on both sides of Fraser Street from 
East 20th to Kingsway and from East 23rd to East 28th Avenues to 
serve the needs of this area. 

I 

The Vancouver City Planning Commission, when considering the 
application at its meeting on April 7, 1976, concurred with the 
recommendation of the Director of Planning. 

RECOMMENDATION; That the application be not approved. 


The City Manager RECOMMENDS that the foregoing recommendation of 
the Director of Planning be aoproved. 


RECOMMENDATION 

4 . Wind up Proceedings,- Standard Oil. Co> of B.C. Ltd". 


The Director of Legal Services reports as follows: 

"On March 16, 1976, Council approved a certain lease of a 10-foot 
widening strip to Standard Oil Co. of British Colximbia Ltd. Upon 
presentation of the lease docvmients to Standard Oil, its solicitor 
advised that as of March 30, 1976, Standard Oil transferred its 
business lock, stock and Barrel, including all assets and interests 
in land, to Chevron Canada Limited. Immediately thereafter Standard 
Oil commenced wind-up proceedings but is still active only for the 
purpose of facilitating the wind-^up and transfer to Chevron. 

Accordingly, it is recommended that the City, Standard Oil and 
Chevron enter into a three-way agreement whereby the City generally 
consents to the assignment by Standeird to Chevron of all contractual 
obligations presently between the City and Standard Oil, such general 
assignment to be in a form satisfactory to the Director of Legal 
Services. It is also recommended that the above-noted lease arrange- 
ment go forward with Chevron Canada Limited as the Lessee rather than 
Standard Oil." 

The City Manager RECOMMENDS that the recommendations. of the Director 
of Legal Services be approved. 


163 


Manager's Report, May 14, 1976 .... (BUILDING - 5) 


RECOMMENDATION 

I 

! 5. Kitsilano Neighbourhood. Improvement Program- Lump Sum Payment 
I for Child ^Care-Groups^ ■ . — . 

1 The Director of Planning reports as follows: 


The Kitsilano Citizens Planning Committee has been reviewing requests for Neighbour 
hood Improvement Program funds from community groups within Kitsilano for more 
than a year. Early last fall the Committee received several requests from Day-Care 
groups in Kitsilano for NIP funds to enable them to purchase some small equipment 
for these Day-Care Centres. The Committee anticipated that there could easily be 
more requests of this type. So rather than forwarding a large number of requests 
€or small amounts of money to City Council, the Committee asked the Child Care 
groups to discuss their needs among themselves and then to make a joint request 
for funds which would be adequate for all their needs. 

On February 4, 1976 eight Child Care groups made a joint request to the Kitsilano 
Citizens Planning Committee for $3855.00 from the Neighbourhood Improvement budget 
(as summarized in Appendix A) in order to purchase equipment needed to ensure the 
efficient and adequate functioning of these Child Care services. At two previous 
meetings (November 26, 1975 and December 17, 1975) the Committee had approved in 
principle ^requests from the Child Care programs operating out of Bayview School 
and the Kitsilano Moms and Tots Group in Kitsilano Neighbourhood House on the 
understanding that these two would be included in the "lump sum" request when it 
was presented. The total amount approved at these earlier meetings was $2750.00 
(also summarized in Appendix A). The total amount, therefore, which was approved 
by the Committee was $7000.00. Details of the requests from all the groups are 
included in Appendix B. 

The Kitsilano Area Planner concured with the Committee's approval, ■ 

Central Mortgage and Housing Corporation was somewhat concerned that the time 
committment required from those receiving NIP funds may be difficult to achieve in 
this instance, as one or more of these Child Care groups could disband at any time. 
However, as a coincidence, the Child Care groups in Kitsilano had already decided 
to form a non-profit society to help look after the interestsof these groups. It 
is therefore anticipated that, should one of the groups receiving equipment pur- 
chased with NIP funds fold, then their equipment can be distributed to the other 
Child Care groups in the area by the Society which is just now forming. CMHC is 
agreeable to this arrangement. 

It ii therefore recommended that: 

City Council approve the expenditure of up to $7,000.00, (seven thousand- doll arsif > 
mr^cny, IWt© Provincial , $3500 Federal) from the Kitsilano Neighbourhood 
Improvement Program .Sac ial Facilities Budget for the purpose of purchasing the 
equipment for various Child Care groups as noted in Appendix B. " 

The City Manager RECOMMENDS that the recoinmendation~of the Director" 
of Planning be approved. 


FOR COUNCIL ACTION SEE PAGE(S) 


BGAM) OF ADMINISTRATION .... (WORKS) 


SEPTEMBER ^TH, 1970 


The following is a report of the Board of Administration: 


WORKS & UTILITY MATTERS 


CITY ENGINEER'S REPORT 


RECOMMENDATIONS 

1. Burrard-Arbutus Connector Right-of-Way 

"The 1971-75 Capital Program provides for acquiring the right-of-way 
for the Burrard-Arbutus Connector. Construction is to follow, probably in 
1976. Active purchasing of property will be done closer toliie construction 
date but there will be certain properties which can, with advantage, be 
purchased as they come on the market, or as developments are proposed. 
There is a provision in the approved 1970 Capital Budget - Streets for this 
purpose. 

Some properties required for the right-of-way have already been 
acquired under "Advance purchases. Urban Renewal Schemes". The total cost 
of these is approximately $200,000. Since that scheme has been abandoned and 
since funds have now been budgeted for the connector project, these lands 
should now be transferred to the connector. Other purchases which arise 
will be presented to Council for approval, and are not expected to -exceed 
$80,000 in the 1970 Capital Budget. 

I RECOMMEND that: 

1. $280,000 be appropriated from Account OL4.6/7903 'Special Arterial 
Connectors Unallocated' for Property Acquisition - Burrard-Arbutus 
Connector. 

2. The properties acquired as advance purchases for Urban Renewal 
Scheme 5 be transferred to the connector project and charged to 
this appropriation." 

Your Board RECOMMENDS that the foregoing be approved. 

2. Installation of Water Mains - Project 1009 

"The following water main replacement is required due to the repaving 
of a section of Beatty Street involved with the new viaduct and due to leaks: 

Street From To 


Beatty Street Georgia Street Pender Street 

The estimated cost of Project IOO9 is $^5,000. The fundt; for thin 
work are available in the 1970 Water Works Capital Budget, 'Provit;ion for 
Unspecified Projects', Account Code 126/7902. 

I RECOMMEND that the water main be replaced on the above mentioned 
street and that $^5,000 be appropriated from Account Code 126/7902, 'Provision 
for Unspecified Projects' 



Your Board RECOMMENDS that the foregoing be approved. 
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MANAGER'S REPORT, May 14, 19 76 


(FIRE 


- 1) 


FIRE AND TRAFFIC MATTERS 


CONSIDERATION 


1. 


Street Closures in Gastown and Chinatown to 
Accommodate Festival Habitat 


The City Engineer reports as follows: 

"In letters dated March 25, 1976 and May 4, 1976, Mr. Lorenz von Fersen, 


representative of the Habitat Festival Society, requested that certain streets in 
Gastown and Chinatown be closed to vehicular traffic on Friday, June 4, 1976, 
Saturday, June 5, 1976 and Sunday, June 6, 1976 to accommodate Festival Habitat 
street activities. 


(a) Friday June 4, 1976 6;00 p.m. to 1;00 a.m.. Saturday, June 5, 1976 

The streets requested to be closed are Water Street from Abbott Street 
to Carrall Street, Alexander Street from Carrall Street to Columbia Street, 
Carrall Street from Powell Street to its north end, and Abbott Street from 
Water Street to its north end. (Appendix A). 

The events this day will include opening ceremonies and musical 
performances primarily confined to a main stage located at the northeast 
corner of Maple Tree Square. 

During construction of the stage, which will begin at approximately 
12:00 noon on Friday June 4, 1976, the applicant will provide the necessary 
precautions for vehicular traffic. 

(b) Saturday, June 5. 1976 10;00 a.m. to 1;00 a.m., Sunday, June 6, 1976 

The streets requested to be closed are Water Street from Cordova Street 
(at Richards Street) to Carrall Street, Alexander Street from Carrall Street 
to Columbia Street, Cambie Street from the lane north of Cordova Street to 
its north end, Abbott Street from the lane north of Cordova Street to its 
north end, and Carrall Street from Powell Street to its north end. 
(Appendix B) . 

The event will include music and performances primarily confined to 
the main stage at Maple Tree Square and a second stage located on the north- 
east corner of Cambie Street and Water Street. Further festivities include 
a marching band which will assemble at Maple Tree Square and proceed west 
on Water Street, along the northern sidewalk of Cordova Street to the 
Canadian Pacific Railway Station and return via the same route. 

(c) Sunday June 6, 1976 (9:30 a.m. to 6;00 p.m.) 

The streets requested to be closed are Water Street from Cordova Street 
(at Richards Street) to Carrall Street, Alexander Street from Carrall Street 
to Columbia Street, Cambie Street from the lane north of Cordova Street to 
its north end, Abbott Street from Cordova Street to its north end, Carrall 
Street from Cordova Street to its north end, Powell Street from Carrall Street 
to Columbia Street, Columbia Street from Powell Street to Cordova Street, and 
Cordova Street from Columbia Street to Cambie Street. (Appendix C.) 

The Cordova Street closure is required to accommodate a bicycle race 
between 9:30 a.m. and 12:00 noon following a routing along Water Street, 
Abbott Street, Cordova Street, Columbia Street and Powell Street. During 
this time, the north side of Cordova Street will be closed with the south 
side remaining open for buses. 


Separately, these proposals are: 


1. 


Gastown 


Continued on Page 2. 
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Clause No. 1 Continued 

The bicycle race is similar to the annual Gas town Bicycle race in which 
no problems have been encountered in the past. 

Further festivities will again include performances primarily confined 
to the two stages and a repeat of the marching bands' route through Gastown. 

Between the various street activities, the merchants will be granted 
access to their premises to replenish their stock. 

2 . Chinatown 

(a) Friday, June 4, 1976 6:00 p.m. to 9:00 p.m., Sunday, June 6, 1976 

The street requested to be closed is Pender Street from Jackson Avenue 
to Gore Avenue . 

The event will include performances on a stage located on the north side 
of Pender Street immediately east of Gore Avenue, as well as a street bazaar, 
an outdoor marketplace, and many exhibits. (Appendices A, B & C.) 

(b) Sunday, June 6, 1976 (12:00 noon to 4:30 p.m.) 

The streets requested to be closed are Pender Street from Gore Avenue 
to Carrall Street, excluding the intersection at Main Street, and Columbia 
Street from the lane north of Pender Street to the lane south of Pender 
Street. 

The main attraction will be a parade featuring the Lion and Dragon 
dancers. This parade will commence at Maple Tree Square, as part of the 
Gastown festivities and then proceed on the sidewalk of Columbia Street to 
Chinatown to perform for the remainder of the afternoon. (Appendix C.) 

There will be litlle disruption to transit throughout the three-day 
period and the necessary bus re-routing can be readily accommodated. 

The Police Department will provide special attention for all the events 
in Gastown and Chinatown and the festival organizers will provide marshals to 
assist with pedestrian control. 

The representatives of the Habitat Festival Society will ensure that all 
structures are removed from the streets immediately following the events. 

There are no objections to the proposal from a Traffic Engineering 
standpoint. 

Should Council approve the applicant's request for closure of the streets 
to vehicular traffic in the locations and on the dates specified in Sections 1 
and 2 of the above report, such approval should be subject to the following 
conditions : 

1. The applicant enter into an arrangement satisfactory to the Director of 
Legal Services indemnifying the City against all claims that may arise 
from the proposed closures. Such indemnity to be in the form of Insurance 
in which the City of Vancouver is named insured. 

2. That any food concessions be approved by the City Health Department. 

3. That all relevant licences be obtained by the applicant prior to the 
event. 

4. That any structures or attachments to street furniture on the street be 
approved by the City Engineer. 

5. That unrestricted access be provided for emergency vehicles. 

Council is advised that the additional cost (approximately $2000) of 
street cleaning and temporary traffic control associated with these street 
closures will be applied against the appropriation established for Habitat 
activities." 

The City Manager Submits the above report of the City Engineer for 
Council's CONSIDERATION. 
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CONSIDERATION 

2. City Operations on a Four Day Week or Nine 
Day Fortnight - Turn Down Traffic Volume 

Hie City Engineer reports as foHcws:- 

"Latein 1974, the City set up a Council Coratdttee to evaluate possible Urban 
Demonstration programs to be sutmitted by the City for Federal funding. Among 
the ideas approved by the Ccranittee and Council was the Turn Down Traffic Volume 
project. When the Urban Demonstration program was cancelled, this project was 
approved, entirely s^jarately, for funding by the Transportation Development/ 
Agency (T.D.A.), the research arm of Transport Canada. T.D.A. provided ^^jnclfeg 
in the amount of $500,000. over two years. J^roval of this mjor project - the 
only one actually funded of the many City proposals - is a major achievement 
for the City and provides the opportunity (and the c±)ligation) for the City to 
show leadership in this field. 

It is inportant to restate the benefits v^iich we iiape to attain in an overall 
sense through the Turn Dcwn Traffic Project. Relatively small cdianges - 
in the order of 10 to 15% - in car oca5>ancy through carpooling and in peak 
travel demand through changed working times, will permit the existing street 
system to handle increased downtcwn employment. Vfe have calculated that 
these changes will allow us to handle downtown grovrtJi vMch would require an 
additional $100,000,000. in capital expenditures to provide access with the 
same level of difficulty we experience today. It is, therefore, inportant 
for the City to taks the lead in all phases of this project and dancKistrate 
the feasibility of achieving these goals. 

In Project Turn Down Traffic Volume's overall program of reducing traffic 
congestion in Vancouver, one of the methods of achieving this goal is 
through an alteration of the typical five-day-a-wsek, 9 to 5 (or similar hours) 
work pattern. We hope to lead the way and encourage annployers and enployees to 
work one of a variety of working hour schemes v^ch would reduce the peak demand 
in the morning and evening rush, and are examining the acininistrative feasibility 
of these various schemes for implementation in the City. As part of the City's 
leadership efforts, a survey of City workers was conducted, with the coc^)eration 
of the unions, to find out v*dch of the various possible alt:ematives mi^it be 
acceptable to the employees. The resiilts of that survey are as follcws:- 

Inside Workers Outside Wbrkers 


Alternative Number of % Alternative Number of % 

Responses Re^onses 


Retain present 



Retzain present 



hours 

65 

(8%) 

hours 

228 

(33%) 

Staggered hours 

20 

(3%) 

4-Day Week 

366 

(53%) 

Flexible hours 

100 

(13%) 

9-Day Fortnight 

96 

(14%) 

4-Day Week 
9-Day Fortnight 

412 
192 

(52%) 
(24%) 

TOTAL 

690 

(100%) 

TOTAL 

789 

(100%) 





Due to diffeirences in working arrangements, it was not possible to offer all of 
the edtematives to outiside workers. However, in both cases it is clear that 
a majority of those surveyed would prefer a 4-Day workweek, altJxjugh there is 
a significant groip of out:side workers wishing to retain the existing hours. 

The Manager's Advisory Ccranittee has met on three occasions tx> discuss this 
question. There will be administrative prctolems in iitplementing any scheme vAiich 
involves changed working times; however, MAC does believe that suitable schemes 
should be possible in the various departments. The purpose of this report is 
to obtedn Council's direction on the types of changed working hour schemes which 
might be aco^rtable so that planning to deal with the administra1d.ve problems 
can proceed. 

Continued on Page 4 . . , , 
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FOUR DRY WEEK; 

Itopleraentation of a 4-day vrorkweek would contribute greatly in reducing traffic 
volime peaks which occur on Mondays and Fridays. Friday in particular is the 
worst day of the week fron a traffic perspective, with traffic VDl\Jte averaging 
7 to 10% higher than on other weekdays. In addition, regardless of v^ch 
particular day is not vrorked, there would be a net reduction of 20% of all 
work trips an a weekly basis, with resultant cost savings to staff. Since 
just under 2 hours wDuld have to be added to each day working to maintain the 
work week, there would also be a significant shift in the timing of travel 
demand. Fran a itanagament perspective, less sick time wDuld be required since 
eoployees could schedule medical ^pointments and similar activities an their 
day off. 

NINE LK£ FORINIGHr; 

Similar advantages, although lesser in scale, aj^ly to a 9-day fortnight in 
viiich ernployees work 9 days in 2 weeks with approximately an extra hour on 
each of the 9 days. Once again the major reduction in travel demand WDuld 
take place on a Friday or Monday, v^en traffic volones are higher. The 
addition of an hour to the working day would also change the time of day vten 
local traffic danand peaks, althovagh to a lesser extent than would be the 
case of a 4-day week. 

FLEXIBLE HOURS ; 

Flexible work hour schemes would have a lesser impact on travel demand than 
either a 4-day week or 9-day fortnight, however, as the name implies, such 
changes could be implemented in certain operations reasonably eeisily. 

OPENING HOURS; 

Both the 9-day fortnight and flexible hour schenes wDuld operate over the normal 
work week, that is, City Hall would be open fron Monday to Friday for nonnal 
(present) working hours. The extra time, before or after opening hours, would 
give staff the c5:portunity to carry out clerical and other work without inter- 
nption. Hcwever, because of the irregular nature of these hours, there woiold 
be problems of ccmmunication and administration within City Hall. The existing 
problem of scheduling meetings and obtaining necessary signatures and approvals 
would be increased. 

A 4-day week could operate either of 2 ways:- 

(a) within the framework of a ccxiventional 5-day week, 

(b) with the City Hall open caily 4 days a week, but open far 
a longer period each day. 

If a 4-day week is adopted within the framework of a 5-day open period, it will 
probably not be possible to ^^ply a 4-day week uniformly across all d^>artments, 
due to staff limitations and the need to provide minimun staffing of seme 
functions during all c^jen hours. We would probably, therefore, be restricted 
on this basis to being open only normal working hours. Hcwever, if Coiancil 
wished to oonsider qperating City Hall on a 4-day a week basis, it would be 
entirely practical to have City Hall open, say, from 8:30 a.m. to 6; 00 p.m. 
While there would be a reduction in the daily availability of City Hall by a 4- 
day open period, the extra open time each day would provide a much improved 
access for citizens v*lo are unable to ccme to City Hall during their working 
hours. After a period of adjustment, (similar to that v^en Saturday mornings 
were abandoned) reasonable acceptance can be anticipated. 


Continued on Page 5 
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In deyelcping a proposal for Comcil's ^proval on changed working times for 
the City, this basic question of hours to be open for the public, must be 
resolved. If Council requires that the City Hall rntain open for 5 days a 
week, the degree of inplanentation of changed working times will probably be 
much less ocnplete and involve many more administrative problems than would 
be the case if Council was prepared to consider a 4-day a week open period, 
with a longer open period on each of the 4 days. The itajority of Department 
heads believe a 4-day week with a 4-day open period is practicable. 

As noted above, there are many administrative details to be worked out between 
the City and staff before any changed working hours can be implemented. The 
intent of this report is to obtain policy direction fron Council so that 
adninistrative planning and necessary discussicMi with the unions can proceed 
to implenent Ccxancil's policy. Any innpleroentation will be subject to the 
following restricticais:- 

i) no overall increase in cost to the City; 

ii) hours of wiark, holiday adjustments awl other working conditions 
to be acc^5table to the unions; 

iii) all changes to be tesiporary for the duration of the Turn Down Traffic 
Volume Project (the end of 1977) and cancellable by the City or the 
Unions before that date, if either party finds the operation of the 
schate unacceptable after a suitable trial. 


This report has been reviewed by the V.M.R.E.U., C.U.P.E. Local 1004, Metrcpolitan 
Nurses Association, and Foremen's Association. The I.B.E.W. are not prepared to 
reach an "in principle" conclxasion without a detailing of the prc^sal. The Nurses 
Association are prepared to accept this r^xart as a basis for discussion. The 
Foremen's Association have not yet responded, but would in any case be precluded 
frcm participating becaiase of the position taken by C.U.P.E. Local 1004. C.U.P.E. 
Local 1004 although si^jporting the principle of the project earlier, and respond- 
ing to the questionnaire with a 2/3 response in favour of a four day waek or nine 
day fortnight, have now stated they are not interested in considering a four day 
week, with a nine or ten hour work day. At a Membership meeting on ^ril 13, 1976 
their Local iiviicated that, "It was the objective of thsir Menibership to achieve 
shorter hours of work and not jiost re-arrange the existing hoijrs. If the City 
wishes to discuss hours of work with the Union, they should do so across the 
bargaining table." In the circumstances, a change in working hours for the Outside 
Workers is not possible.. 

The V.M.R.E.U. have advised that they are enthusiastic about the suggestions in 
this report and look forward to the development of detailed proposals. They 
believe strongly that the benefits of a four day open period for scheduling staff 
and public accessibility make this the preferred choice. 

The City Engineer RECOMMENDS that:- 

(a) Council ^prove iinplementation of a pixjgram of changed work 
hours for City Hall and Health Department employee, subject 
to the restrictions stated above; 

(b) Council consider a 4-day open period for this pjrogram. " 
Uie City Manager sutmits the matter to Council for CONSIDERATICN. 


Continued on Page 6. 
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3. Street Closure - Robson Street from Burrard Street 
to Thurlow Street for Festivities Related to Habitat 

The City Engineer reports as follows: 

"On May 4, 1976, City Council resolved: 

'that the City Manager be requested to investigate 
and report, in consultation with the Robson Street 
Merchants, whether Robson Street could be closed to 
vehicular traffic on June 5, 1976.' 

In a letter dated May 4, 1976 to the Mayor's Office, Mr. H.E. Arfin, 
representing Habitat Forum, requests, among other things, that a street in 
Vancouver be closed to vehicular traffic during Habitat. The desired date for 
the closure is June 5, 1976. 

In discussions, it was agreed that Robson Street, from Burrard Street 
to Thurlow Street, would be appropriate for this purpose on Saturday, June 5, 
1976, from 9:00 a.m. to 11:00 p.m. 

The purpose of this street closure, as stated by Mr. Arfin, is to 
provide a demonstration program for Habitat to show that people are more important 
than automobiles and that dense urban areas can be centres for peace, quiet and 
pedestrian safety. This closure is requested to coincide with World Environment 
Day, June 5, 1976, on which, apparently, a downtown street will be closed in many 
urban centres throughout the world. 

The events will include photo mural exhibitions, concerts, plays, 
lectures and other performances confined primarily to a tent theatre, a stage 
and a three-dimensional aluminum structure, all erected on the street. 

Mr. R. Yacht, representative of the Robson Street Merchants, advises 
that the merchants are in agreement with this proposal and will integrate their 
plans for a marketplace into the festivities. 

The closure and programme have been discussed with Mr. D. Dunlop, 
Executive Assistant to the Commissioner General, Mr. J. McNeil of Canadian 
Habitat Secretariat, and he advises that the Secretariat are in agreement to 
the closure of Robson Street and the planned programme. However, he advises 
that funds are not available from the Canadian Habitat Secretariat and would 
request the City provide the necessary funding required for the street cleaning 
and traffic control. 

Although Robson Street from Burrard Street to Thurlow Street is part 
of the main escort route for Habitat Secretariat, the Police Department have 
agreed to arrange an alternate route for the day. 

There will be considerable disruption to transit, but B.C. Hydro will 
accommodate the necessary bus re-routing. 

The representatives of the Habitat Forum will ensure that all 
structures are removed from the streets immediately following the events. 

There are no objections to the proposal from a Traffic Engineering 
standpoint. 

Should Council approve the applicant's request to close to vehicular 
traffic Robson Street from Burrard Street to Thurlow Street on Saturday, June 5, 
1976 from 9:00 a.m. to 11:00 p.m., such approval should be subject to the 
following conditions: 

1. The applicant enter into an arrangement satisfactory to 

the Director of Legal Services indemnifying the City against 


Continued on Page 7. . . 


MANAGER'S REPORT, May 14, 1976 (FIRE - 7) 


Clause No. 3 Continued 


all claims that may arise from the proposed closure. Such 
indemnity to be in the form of insurance in which the City 
of Vancouver is named insured. 

2. That any food concessions be approved by the City Health 
Department . 

3. That all relevant licences be obtained by the applicant 
prior to the events. 

4. That any structures to be erected on the street or any 
attachments to street furniture be approved, before 
installation, by the City Engineer. 

5. That unrestricted access be provided for emergency vehicles. 

6. That the street activity programme be to the satisfaction of 
the Director of Social Planning. 

Council is advised that the additional cost (approximately $600) of 
street cleaning and temporary traffic control associated with this closure 
will be applied against the appropriation established for Habitat activities." 


The City Manager submits the above report of the City Engineer for 
Council's CONSIDERATION. 


FOR COUNCIL ACTION SEE ^K<il[%) l.!itt^i^,^'^ 
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FINANCE MATTERS 


RECOMMENDATION 


1. Automatic Typewriter - Planning Department 


The Administrative Analyst reports as follows: 

"On July 9th, 1974, when considering the overall staffing levels in the 
Planning Department, Council approved a recommendation of the City Manager that 
the City enter into a rent-to-purchase agreement for one Memory Typewriter for 
a period of six months in order to ascertain the effectiveness of this type 
of equipment in the Planning Depjartment. Subsequently, one unit was tested 
and found to be not completely satisfactory. 

] 

Subsequently, Council approved the City Manager's recommendation of June 20th, 
1975, to lease four competitive automatic typewriter systems in order that a 
comprehensive evaluation of currently available equipment could be carried out. 

As a result of investigations by the Administrative Analyst of the methods and 
work flow through the Staff Services Division, it was concluded that two posi- 
tions could be eliminated by the purchase of an automatic typewriter and by some 
minor procedural changes to the work flow within the department. 

Cost Savings : 

The two positions being eliminated were included in the 1976 Planning Department 
budget for a total of $21,087.00 (including fringe benefits). Both positions 
are presently vacant. 

The sum of $812.00 (Clerk Steno III - 1 month) will be required to allow for 
vacation relief for the Recording Secretary of the City Planning Commission. 
No funds were allocated in the budget for this purpose because of the existing 
Steno II vacancy. 

Equipment Costs : 

The automatic typewriter which appears to most adequately meet the needs of 
the Planning Department is an IBM Mag Card II. This machine can be purchased 
for $14,040.00 in which case an additional $515.00 per year would be required for 
a Service Contract, or it can be leased at $3,840.00 per year, service included. 
Whereas the City has previously leased this type of equipment, the Administrative 
Analyst advises that this unit should be purchased outright; the Director of 
Finance concurs. 

In order to make optimum use of the automatic typewriter, and to improve the 
work flow through the Staff Services Division, additional dictating and 
transcribing equipment will be required. The Administrative Analyst and the 
Administrative Officer have concluded that a total of 10 dictaphones and 3 
transcribers will suffice at this time. The total cost of this ancilliary 
equipment will be approximately $3,900.00. 

SUMMARY 

Annual Cost Reduction $21,087.00 

Less Additional Annual Costs: 

Typewriter Service $515.00 

Vacation Relief $812.00 1,327 .00 

Net Annual Reduction $19^760.0 

Capital Cost of Equipment $18,900 .00 

The Director of Finance advises that the necessary funds are available in the 
Departmental Budget. 


Cont'd • . • 
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RECOMMENDATION 

As Administrative Analyst, I RECOMMEND as follows: 

1. That the two vacant stenographic positions in the Planning Department be 
eliminated . 

2. That an IBM Mag Card II Selectric Typewriter be purchased for approximately 
$15,000 (including 7% Sales Tax) and that 10 Dictaphones and 3 Transcribers 
be also purchased for approximately $3,900, including tax. 

3. That the necessary funds to purchase this equipment and to cover the annual 
costs be transferred within the Departmental Budget. 

The City Manager RECOMMENDS that the foregoing report of the 
Administrative Analyst be approved. 


2, Staff Requirement -• Inspection Services 


The Director of Housing reports as follows: 

"C.M.H.C. has approved the capital funding for construction of a 
6-storey building containing 173 hostel housing units, at the 
S.E. corner of Dunlevy Avenue and Alexander Street in the Down- 
town Eastside. The estimated total development cost is $2,998,776. 
It is expected that construction will commence very shortly and 
will require seven - eight months for completion. 

The contract between the City of Vancouver Public Housing Cor- 
poration and the Contractor (Intercon Management Limited) , pro- 
vides for some inspection services by the Consultant Architects. 
These services are minimal in nature and scope. The project 
is of such magnitude, detail and importance that full-time on- 
site inspection services of the type normally provided by a 
"Clerk of Works" is necessary. The estimated costs of such 
inspection services have been incorporated into the total de- 
velopment costs, and as such, are totally recoverable. It is 
estimated that the costs of providing for such full-time services 
of that of a Clerk of Works for this particular housing develop- 
ment is $12,000. The application to C.M.H.C. which capital 
funding had been approved by them, included a sum of $15,000 
for such and other associated services. The position of Clerk 
of Works in this instance would be that of a term nature and 
would terminate on the completion of the housing development. 

It is a requirement and responsibility of the Public Housing 
Corporation to supply a full-time qualified Clerk of Works on 
the project. The Director of Housing RECOMMENDS that the Clerk 
of Works report directly to and be responsible to the City 
Architect . 

The Director of Personnel Services has reviewed the duties of 
the proposed position and recommends the position be classified 
as a Clerk of Works Class Specification No. 249-2, Pay Grade 24 
($1294 - $1546 per month.) 

The Director of Housing therefore RECOMMENDS that a full-time 
position of Clerk of Works be established for a term until com- 
pletion of construction of the housing development (approximately 
seven - eight months.)" 

The City Manager RECC»1MENDS that the Recommendations of the 
Director of Housing be approved. 


Cont'd • • • 


Manager's Report, May 14, 1976 (FINANCE - 3) 

3 . F,P. - 2g. Cordova Lodge (Hard to House Facility) 


On April 27th, 1976, Council approved a report of the Standing Committee on 
Housing and Environment which recommended the immediate appointment of a 
Manager for Cordova Lodge and which referred staffing and budget requirements 
to the City Manager. 

Construction of this facility is virtually completed; initial tenants should 
be able to occupy the structure on July 1st, 1976. 

Under the Federal/Provincial partnership agreement of April 25th, 1975, the 
Federal and Provincial Governments accepted responsibility only for those 
operating deficits which could be attributed to the housing function, plus 
amortization of the capital costs. For all other costs, including meal 
service, other sources of funding must be established. Appendix A (attached) 
differentiates between those costs attributable to the housing function and 
those attributable to other services. At the staffing level proposed, the 
costs to the City would be approximately $234,000 per year before application 
of any revenues received from the Vancouver Resources Board, the Department 
of Veteran Affairs or the Alcohol and Drug Commission. Funding from these 
sources has not be confirmed but is shown in Appendix A for the information 
of Council. 

The operation of the meal service is to be by contract and it is proposed 
that it be established on the same arrangement as the Continental Hotel. 
During the initial 18 month period, a high degree of flexibility and control 
by the City is necessary to establish staff requirements; menu patterns; 
hours of operation; to encourage maximum use by residents; customer acceptance 
of menu items; pricing structures, etc. Under a contract by tender, the 
control would rest with the contractor and flexibility would be severely 
limited by the terms of the contract. Prior to establishing the cafeteria 
services at the Continental, the major contractors in this field were 
investigated and Canadian Food Service Management Ltd. was selected as the 
most appropriate for this type of service. They are retained at the Continental 
on a cost plus a fixed fee agreement. 

At this time, negotiations are proceeding with the B.C. Housing Management 
Commission with regard to their approval of the staffing for the housing 
function; and with the Vancouver Resources Board with regard to the funding 
of the total operation. In the event that firm commitments are not completed 
prior to the occupancy date, it is proposed to operate the facility to 
provide housing only on a basis which would be in accordance with the partnership 
agreement and under which all costs would be chargeable to the partnership. 

The Comptroller of Budgets advises that if this report is approved, funding would 
be provided from Contingency Reserve pending reimbursement by the Partnership. 

""ST view of tfie foregoing, the City Manager RfiCOMMEKDS as foliowsT" 

1. That an interim appropriation of $15,000 for capital costs for start-up, 
plus $25,000 for an operating fund to be authorized. The City to be 
reimbursed for this amount by the Partnership on approval of the budget 
by the B.C.H.M.C. Interim financing to be provided from Contingency Reserve. 

2. That subject to confirmation of the B.C. Housing Management Commission, 
the following additional positions be established: 

1 Assistant Administrator 

3 Floor Supervisors 

2 Building Service Workers 

3. That the following additional positions, being in excess of that required 
to support the housing function, be authorized subject to funding commitments 
being completed to the satisfaction of the City Manager: 

1 Floor Supervisor (Permanent) 

4 Floor Supervisors (Temporary, subject to review in 12 mos 
1 Building Cleaner 
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Board of AdirJ nisxrat.ion, September 4, 1970 (WORKS - 2) 

RECOMMENDATIONS : 


3 . Local Improvement by "Initiative" 
First Step 

The City Engineer reports as follows: 

"I consider it advisable to carry out the following street 
lighting project as a local improvement: 

Haro-Smithe Diversion B/S from Burrard St. to Haro St. 

The City's share of this improvement is available in the 
1970 Capital Budget." 

Second Step 

The Director of Finance submits the following report on the financia 
arrangements : 

"In accordance with the provisions of the Local Improvement 
Procedure By-law, I am submitting the City Engineer's 
report dated August 25, 1970. 

The estimated total cost of this improvement is $2,982.74 
and the City's share of the cost is $1,073.08. 

I have to report that the necessary financial arrangements 
can be made to carry out this work." 

Your Board has decided that it is desirable to undertake the project 
referred to and RECOMMENDS that: 

a) The report of the City Engineer and Director of 
Finance be adopted. 

b) The City-owned parcel shown on the list attached 
to the detailed Second Step Report for the local 
improvement project be declared assessable. 


4. Request for a Street Closure in 
Downtown Area 


The City Engineer reports as follows: 

"The British Columbia Association for the Mentally Retarded 
are holding their National Conference in Vancouver from 
October 7 to 10, 1970. 

As part of a Hospitality Night they would like to hold 
a Fireworks display and Lions Dance, and have requested 
that for this purpose Pender Street be closed to vehicular 
traffic between 7:00 p.m. and 8:00 p.m. on Thursday, 
October 8, 1970. 

Although there would have been no serious problem caused 
by the closure of Pender Street, the closure of Columbia 
Street would be a little less disruptive to traffic, and 
transit vehicles would not require re-routing. The 
applicant had no objection to this change in location. 

Police will be in attendance and no problems are antici- 
pated from a traffic standpoint. 

Temporary parking prohibitions and barricades will be 
required. 

Cont/d. 


Manager's Report, May 14, 1976 . . ' (FINANCE - 4) 

4. Siaggestions Meriting Awards 

The City Manager has received the following report from the Employee 
Suggestion Plan Committee: 


" SUGGESTIONS MERITING AWARDS; 

A. Suggestion No. 193 

The Suggestor designed a low speed chain saw for the removal of deterior- 
ated expansion joints during the periodic maintenance of bridge decks. 
On April 10th, 1973, City Council approved an interim award of $100.00. 
Further evaluation of this suggestion indicated that there was consider- 
able savings over the method previously used and the Committee agreed 
that a total award of $600.00 was warranted. The Committee therefore 
recommends a further award of $500.00. 

B. Suggestion No. 262 

The Suggestor recommended the inclusion of stamped self -ad dressed 
envelopes with tax notices. 

Comment : 

As part of the overall development of the new tax system, stamped self 
addressed envelopes were included with tax billings. The direct costs 
are somewhat greater than the direct savings. However, indirect 
savings have accrued through more efficient operations among the cashiers 
and, a more convenient service to the taxpayers. The Committee 
recommends an award of $25.00. 

C. Suggestion No. 263 

The Suggestion is a change in design of a steel rod connector unit. 
C^omment : 

The revised connectors were used on a trial basis and found superior 
to the previous units used. The estimated saving to the City is 
$85.00 per year for this suggestion. The Committee recommends an 
award of $25.00. 

D. Suggestion No. 264 

The Suggestor proposed lubrication of the spindles in fire hydrants. 
Without lubrication, the fire hydrants were stiff; and in some cases, 
the spindle would break when operated. 

Comment ; 

As a result of this Suggestion, a more rigorous hydrant maintenance 
program has been instituted. The lubrication of the spindle referred 
to by the Suggestor is part of the new maintenance program. The 
Committee recommends an award of $50.00 for this suggestion. 

E. Suggestion No. 267 

The Suggestor proposed the removal of waistband buttons from the 
uniforms of City employees. 

Comment : 

Whereas the present supplier advises that no cost savings could be 
realized, the Committee has requested the Purchasing Department to 
include this suggestion as an alternative when uniforms are purchased 
again. In view of the fact that no cost savings could be realized at 
this time, but anticipating an undetermined cost saving in the future, 
the Conmittee recommends an award of $15.00. 
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Clause #4 continued ; 

F. Suggestion No. 268 

The Suggestor proposed a registration book recording all work orders relating 
to street cuts. 


Comment : 

This register accumulates requests by Utility Companies for street cuts, 
thus ensuring the co-ordination of this type of work. The Information 
provided by this system Is more useful and more readily available 
then was provided by the old system. The Committee recommends an award 
of $25.00. 


SUMMARY OF RECOMMENDATIONS ; 

The Suggestion Committee recommends that the following awards be made, as 
outlined In the foregoing report: 


Suggestion No. 193 

Suggestion No. 262 

Suggestion No. 263 

Suggestion No. 264 

Suggestion No. 267 

Suggestion No. 268 


$ 500.00 

$ 25.00 

$ 25.00 

$ 50.00 

$ 15.00 

$ 25.00 


to Ernest Crepnjak 

Streets & Structures , Engineering 

to Robbln Farell 

Treasury Dlv., Finance 

to Alexander Anderson 

Equipment Branch, Engineering 

to Wolfgang Schlechter 

Waterworks, Engineering 

to Shirley E. Clacco 
Police Department 

to Gilbert H. Berry 

Streets, Engineering 


TOTAL AWARDS: 


$ 640.00 


The Director of Finance advises that $640.00 Is available In Account No. 
7090/905 for 1976 Suggestion awards." 

■ I* The City Manager RECOMMENDS that the foregoing recommendations of the 

Employee Suggestion Plan Committee be approved. 


INFORMATION 


5, Claims; Sunset Ice Rink 

The Director of Legal Services reports as follows; 

"Concerning the letter of April 26th, 1976 from Mr. J. Wong 
to the City Clerk in reference to the damage to private 
dwellings in the area of Sunset Ice Rink, the City has been 
notified of 25 claims arising from this operation. 

The claims range in value on an individual basis from $140.00 
to $2,085.00 as estimated by a contractor retained by the 
insurers for the contractor of the ice rink. The total value 
of the combined claims could be in the area of $23,000.00. 

In letting the contract for this project the contractor was 
required to show proof of adequate insurance coverage to 
protect against any damage that might occur as a result of 
the contractor ' s operations . The contract holds that the 
contractor will be responsible for any damage as a result of 


Cont'd . . 


Manager's Report, May 14, 1976 
Clause #5 continued : 


176 

(FINANCE - 6) 


their operations. As soon as the complaints of damage were 
known the contractor was advised. The insurers for the 
contractor retained experts to assess the damage and give an 
opinion on responsibility. The experts opinion is that the 
contractors operations did not cause the damages being claimed. 

In the circumstance, should the City voluntarily pay any of 
these claims, they would not only be relieving the contractor's 
insurers of their responsibility but without a Court judgment 
it would put the City in a difficult position to recover from 
the contractor. To recover the City would have to sue the 
contractor under the terms of the contract and try to convince 
the Court that the contractor was in violation of the contract." 

The City Manager SUBMITS the foregoing report for the^TMDRMATION of 
Council . 

DELEGATIONS: Mr, J.Vong and Mr. L. Flint 


FOR COUNCIL ACTION SEE PASE(S) .!.^^i/i'^' 


Manager's Report, May 14, 1976 (PERSONNEL - 1) 


PERSONNEL MATTERS 


RECOWffifTDATION 


1. Summer Hours, 1976 - 

Inside and Related Staff 


The Director of Personnel Services reports as follows: 

"Summer hours of work for employees who normally work 9:00 a.m. - 5:00 p.m. 
were adjusted to 8:30 a.m. - 4:30 p.m. on a trial basis for the months of June, 
July and August of 1973 as a result of a demand by the Vancouver Mxmicipal and 
Regional Employees' Union during 1972 contract negotiations. A similar adjustment 
was also in effect in 1974, having been approved by Council resolution on May 7, 
1974 and in 1975 by Council Resolution of May 13, 1975. The Union has asked 
that sximmer hours be instituted again in 1976 pending any change in hours resulting 
from the Turned Down Traffic Volume Project. 

A survey of Department Heads was conducted in July, 1973 to evaluate the positive 
and negative effects of summer hours as they related to efficiency, service to 
the public and cost. 

The results indicated that the change to 8:30 a.m. - 4:30 p.m. did not have a 
great deal of impact one way or the other, but that on balance, the positive effects 
outweighed the negative ones. The costs to the City were minimal and the majority 
reaction of Department Heads were favourable. The effects on service to the public 
appeared to be negligible. 

The change to summer hours for Jime, July and August of 1976 has been discussed 
with the Department Heads in the light of the 1975 experience. Most have no object- 
ion to the change. However, it has been agreed that the following groups will 
maintain their winter hours :- 

1. Queen Elizabeth Theatre - all staff 

2. Police Department - a few clerical police support 

staff. 

Also, inside employees of the Parks Board would work from 8:45 a.m. to 4:30 p.m. 
with the regular 45 minutes for lunch, as was the case last sianmer. 

I recommend that the hours of work for employees under the jurisdiction of the 
V.M.R.E.U. who normally work between 9:00 a.m. - 5:00 p.m. be adjusted to 8:30 a.m. - 
4:30 p.m. for the months of June, July and August of 1976, or until a change of hours 
is implemented as a result of the Turned Down Traffic Volume Project (to ensure the 
transition occurs over weekends, summer hours should coimnence Monday, May 31st 
through to Friday, September 3rd, 1976) with the above noted exceptions. 

I further recommend that this arrangement be extended to Excluded and Senior Staff, 
Electrical Inspectors, Electrical Technicians. The Fire Chief has advised that 
it would not be practical to adjust the hours of the Fire Wardens) . 

The above recommendations have been discussed with the Unions involved who have 
indicated their agreement." 

The City Manager RECOMMENDS that the foregoing recommendation of the Director of 
Personnel Services be adopted. 


FOR COUNCIL ACTION SEE PAGE(S) 
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PROPERTY MATTERS 

REC0MME!IDATION 

1. Mortgage of Two Leases by City 
to R.E. Porter Ltd. 


The Director of Legal Services reports as follows: 

"City-owned lots 2,3 and 4, Block 123, District Lot 541 (situate 
south-east corner of Granville and Pacific) are currently under 
lease to R.E. Porter Ltd. until September 1, 198O and thereafter 
from year to year. Similarly Lots 7 and B, Block 122, District 
Lot 541 (situate e/s 14OO block Howe Street) are under lease to 
R.E. Porter Ltd. until May 1, 19BO and thereafter from year to 
year. In both cases the year to year arrangement is subject to 
cancellation upon six months' notice. Again in both cases the 
property is in use as a parking lot. R.E. Porter Ltd. have now 
asked the City to consent to a mortgage of these leases because, 
in the course of arranging a mortgage for property which does not 
concern the City, the Bank has requested a mortgage of these leases 
as additional security because the leases provide parking for the 
Porter-owned sites. The Supervisor of Property and Insurance has 
no objections to these mortgages. 

It is therefore RECOMMENDED that the City consent to a mortgage . 
of these leases, such consent to the documented in a manner accept- 
able to the Director of Legal Services." 


The City Manager RECOMMENDS that the recommendation of the Director 
of Legal Services be approved. 


2. Establishment for Road Purpose- 
Property situated North east corner 
of King Edward and Ontario 


Tpe Supejrvisor of Property & Insurance reports as follows: 

"Lot 3, Block si 1, D.L. 63O, Plan II68. Situated Northeast comer of King 
Edward and Ontario was aocpired by tax sale in 1938 and has been reserved 
to provide for future widening of King Edward Avenue. 

The City Engineer has requested the Supervisor of Property & Insvirance to 
establish the south seven feet of this lot for road purposes prior to the 
lot being marketed. The estimated value of this 7'x 100' strip is placed 
at $1;500.00. 

It is therefore RECOMMENDED that the south seven feet of Lot 3, Block Sj 1, 
D.L. 630, Plan II68 be established for road pvirposes and the Formal 
Resolution establishing the same and submitted concurrently with this 
report be passed by Cotmcil with the costs of this strip to be charged to 
the Engineer's ciccount. 

Tlie City Manager RECC^MMENDS that the foregoing recommendation of the Supervisor of 
P:x)perty & Insurance be approved. 
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3. Establishment for Road Purposes - 
Property situated W/'S Commercial 
and North of Kingsway 

The Supervisor of Property & Insurance reports as follows: 

"On April 13, 1976, Council approved the dedication of Lots 
52 to 55, South part of Block 12 and adjoining one foot 
of Block 14, D.L. 352, Plan 1536, situated W/S Commercial and 
North of Kingsway for road purposes, the lots to be paid for 
out of N.I. P. funds. In order to establish these lots for 
road purposes, a Formal Resolution of Council is required by 
the Land Registry Office. 

It is therefore RECOMMENDED that Lots 52 to 55, South part of 
Block 12 and adjoining one foot of Block 14, D.L. 352, Plan 
1536 be established as road and that the formal Resolution 
establishing the same and submitted concurrently with this 
report be passed by Council." 


The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Property & Insurance be approved. 


4. Amendment to Lease of Premises 
at 250 Terminal Avenue 

The Supervisor of Property & Insrirance reports as follows: 

"On February 10, 1976, Council approved a lease of Lot 16, 
Block A2, D.L. 2037 known as 250 Terminal Avenue to Spearhead 
Chemicals, for a term February 1, 1976 to December 31 » 1988* 

I have now been advised by the Manager of Spearhead Chemicals 
that they propose to change the name of their company to Cedaroof 
Canada Ltd. , which is a subsidiary of the parent compemy. 

RECOMMENDED that the resolution of Council, February 10, 1976 
approving the lease of Lot 16, Block A2, D.L. 2037 known as 
250 Terminal Avenue to Spearhead Chemicals, be amended to show 
the Lessee as being Cedaroof Canada Ltd." 

The City Manager RECOMMEIJDS that the foregoing recommendation of the 
Supervisor of Property & Insurance be approved. 
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5. Special Survey Area 46th Avenue to 
47th Avenue West of Boundary Road, 
NEi D.L. 339 

The City Engineer, The Director of Legal Services and the Supervisor 
of Property and Insurance report as follows: 

"On March 29, 1966, City Council passed a resolution requesting the 
Attorney-General to order a Special Survey of the area between 46th Avenue and 
47th Avenue between Boundary Road and Arlington Street. 

Although the field work was completed in 1966 the final report was not 
finalized. The City Surveyor appointed to carry out this Special Survey passed 
away just prior to completion of his report. The Attorney General recently 
appointed the present City Surveyor to complete this survey. 

The report to the Honourable the Attorney General of the Special 
Survey of the area is now finalized except for the following: 

The order for the Special Survey made in 1966 required the City of 
Vancouver to provide the field work at no charge to the survey. Other costs 
were to be borne by the private oxmers and the City in direct proportion to the 
land each owned within the area being surveyed. On this basis the City will be 
required to pay 71.46 per cent of the costs. All costs were expended 10 years ago 
when the survey was made and the owners notified. The total money spent was 
$30.48 for registered mail. On the pro rata basis each private owner would be 
required to pay approximately 75 cents. To bill and collect this minimal amount 
would cost the City much more than would be collected. If after the hearing on 
the Special Survey, compensation is to be paid, such payment would be made in 
accordance with the Special Survey Act. 

Prior to the order for the Special Survey the owner of Lot 25, Blocks 
3 and 4, made application to acquire a portion of the adjacent City owned Lot 26. 
The portion of the lot was not sold as the City was about to request a special 
survey in the area. After determination of the location of the occupations within 
the special survey area, it was found that the house situated on Lot 25 would have 
almost no side yard to the south. The owner of Lot 25 again made application to 
acquire a portion of the City lot and in 1966 it was agreed that the City would 
sell 8 feet of Lot 26 for consolidation with Lot 25. The negotiated value for 
the 8 foot strip was $1,000 which was considered fair and equitable and the Special 
Survey plan in 1966 created a new lot 41 feet in width. The sale of this portion 
of Lot 26 was held in abeyance pending completion of the survey which was expected 
to be finalized in 1966. The owner of Lot 25 is the same as in 1966 and he still 
wishes to proceed with the acquistion of the 8 feet of the adjacent City lot on 
the basis originally negotiated. 

As it was agreed in 1966 that the acquisition would be made and the 
Special Survey surveyed this lot as 41 feet, the owner has fenced, landscaped 
and used the 8 feet since 1966. It is considered prudent that the sale be 
finalized at this time so as not to encumber the Special Survey Report with this 
matter. 

In order to provide the 8 foot strip it is necessary to have the ap- 
proval of the Approving Officer to divide Lot 26 into the North 8 feet and the 
remainder. The remainder will be only 25 feet which is below the size which 
can be approved currently under Section 38 of the Subdivision Control By-law. In 
order for the approval to be granted Council would have to exempt this subdivision 
from the provisions of Section 38 of the Subdivision Control By-law. Such exemp- 
tion to be given on the understanding that on the completion of the Special Survey 
the remainder of Lot 26 will immediately be subdivided with adjacent lands 
meeting the current said Section 38. 

The City Engineer, The Director of Legal Services and the Supervisor 
of Property and Insurance RECOMMEND that the City absorb all costs of the 
Special Survey up to the time the report is forwarded to the Attorney General. 

It is further RECOMMENDED that Lot 26, Blocks 3 and 4, Northeast 
Quarter D.L. 339, be subdivided into the North 8 feet and the remainder. This 
subdivision be exempt from the provisions of Section 38 of the Subdivision 
Control By-law thereby permitting the Approving Officer to approve the subdivision. 


(PROPERTIES - 3) 
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C lause #5 (Cont'd) 


It is further RECOMMENDED that the North 8 feet of Lot 26 
\e sold to the adjacent owner of Lot 25 for $1,000 and that the said 
I feet be consolidated with the said Lot 25." 

The City Manager RECOMMENDS that the above reconmendations of 
the City Engineer, The Director of Legal Services and the Supervisor 
c»f Property and Insurance be approved. 


FOR COUNCIL ACTION SEE PAGF(^) /fB 


MANAGER'S REPORT 

May 10, 1976 

i 

TO: Vancouver City Council 

SUBJECT: Action by City Council. on Proposed Expansion of Vancouver 
International Airport. 

CLASSIFICATION!- CONSIDERATION 

The Director of Planning reports as follows: 

i "On April 6th, 1976, City Council held a Public Meeting to receive briefs 

concerning the proposed expansion of Vancouver International Airport. 
Speakers at the meeting raised a great number of points, both for and 
against the proposed expansion. For Council's use, the Planning Depart- 
1 ment has summarized the major points and concerns in tabular form. This 

1 table is attached as Appendix A. It needs to be emphasized that this 

i table is necessarily a simplication of some very complex issues and is 

i subject to all the pitfalls usually associated with reducing complexity. 

j The Planning Department is still of the opinion that the arguments on 

i either side are not yet proven and that the most reasonable course of 

I action to take at the present time is to deliberately postpone a decision. 

! Our opinion is based on two observations. 

j 

i (1) There is little or no need to make a decision now . The Ministry of 

! Transport's own projections of traffic demand can be handled by the 

I present runway system until 1983 without even changing air traffic 

i control methods so as to reduce peak hour volumes. Given that a 

I five-year period may be needed to construct any new runway facility, 
this still allows another two years in which a decision can be made. 

(2) There are enough reasonable doubts about the desirability of expansion 
to warrant additional work before making a decision . A further two 
years would allow a considerably better judgement as to whether air 
traffic demand will be likely to continue to increase at presently 
projected rates. It will also permit noise mitigation procedures to 
be implemented and tested before starting construction. This is 
essential since there is considerable doubt that the planned procedures 
are effective and feasible. Finally, another two years can better 
assure that the proposed runway will be constructed in a manner compat- 
ible with the surrounding community and the ecology of the area, 
especially that of the Fraser River Estuary and Delta. Procedures to 
reduce environmental impact need to be more fully detailed and demon- 
strated effective before a decision is made. 


B 


The Director of Planning, therefore, RECOMMENDS that: 

(1) Council resolve that it supports the decision option titled "The Case 
for Postponing a Decision on Expansion of Vancouver International 
Airport Unless and Until Certain Vital Conditions Are Met" (from the 
Airport Planning Committee Final Report and attached to this report 

as Appendix B). This option has been supported by City staff to date. 

(2) Council send a letter to the Minister of Transport, informing him that 
it believes the case for or against expansion at Vancouver International 
Airport has not yet been made and recommending that he postpone the 
decision on expansion. Council support of the above referenced deci- 
sion option should be stated and the necessity for implementation and 
trial of all feasible noise mitigation procedures should be emphasized." 


The City . Manager submits the above . recommendations of the 
] Director- of- Planning for Council CONSIDERATION. 

i 
i 

FOR COUNCIL ACTION SEE PA6E(S) /^9> 


STANDING COMMITTEE OF COUNCIL 


ON 

HOUSING AND ENVIRONMENT 


May 6, 1976 

A meeting of the Standing Committee of Council on Housing 
and Environment was held on Thursday, May 6, 1976, at 2:00 p.m. 
in the No. 1 Committee Room, Third Floor, City Hall. 

PRESENT: Alderman Harcourt, Chairman 

Alderman Bird 
Alderman Boyce 
Alderman Cowie 
Alderman Rankin 

CLERK: J. Thomas 

The Minutes of the meeting of April 29, 1976, were adopted. 

INFORMATION : 

1. paxnted Wall Signs 

At its meeting on March 11, 1976, when discussing the removal 
of billboards and roof signs from areas adjacent to bridge approaches 
and freeways, the Committee expressed concern about advertisements 
and signs painted on buildings and requested a report from City staff. 

In a Manager's Report dated April 13, 19 76, (circulated) the 
Director of Planning and Director of Legal Services advised under 
Section 8 (3) of the Sign By-law only approved supergraphics and 
wall murals were permitted. Painted wall signs were not permitted. 
Before Sign By-law No. 4810 was enacted on October 8, 1974, signs 
painted directly on walls were not controlled and permits were not 
required. Such signs became non-conforming after Sign By-law 
No. 4 810 came into effect and therefore could not be ordered removed 
until after October 8, 1979. 

The report pointed out because permits were not required the 
City had no inventory of numbers or locations and therefore difficulty 
was anticipated in determining whether a newly painted wall sign was 
a new addition or a repainting of an existing sign, which is permitted 
under Section 8 (11) of the By-law. 

Various methods of controlling inventories of signs had been 
examined with a view to formulating policy and enforcement. However, 
methods were costly in terms of equipment and staff time, and there- 
fore no budget requests had gone forward, although it was expected 
the situation would be reviewed and recommendations for action would 
be formulated in due course. 

Reference was made to the Coca-Cola sign at 83 West Pender Street 
which had activated the Committee's original concern. It was pointed 
out the sign was a repainting of an earlier sign, thus meeting the 
requirements of the By-law. The removal of the sign could not be 
enforced until after October 8, 1979. 

Following discussion, it was 

RESOLVED , 

THAT the Manager's Report dated April 13, 19 76, be 
received. 


RECOMMENDATION : 

2 . Trails and Access Program for B.C. 

The Committee had for consideration a brief of the Outdoor 
Recreation Council of B.C. (on file in the City Clerk's Office) and 
a communication dated March 26, 19 76, (circulated) reviewing the 
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It is accordingly RECOMMENDED that Columbia Street between 
Pender Street and Keefer Street be closed to vehicular 
traffic between the hours of 7:00 p.m. and 8:00 p.m. on 
Thursday, October 8, 1970, provided that: 

a) Costs of barricading and signing are borne by the 
applicant . 

b) The applicant enter into an agreement, satisfactory 
to the Corporation Counsel, indemnifying the City 
against all possible claims that may arise from the 
festivities . " 

Your Board 

RECOMMENDS the foregoing report of the City Engineer be adopted. 


INFORMATION: 


5. Contract No. 57-70-4 Supply of Water Pipe - 
Part III, 4" & 12" Ductile Iron Pipe 

The Purchasing Agent and City Engineer report as follows: 

"This report is submitted for Council Information in 
response to a letter of August 12, 1970, from Stanton 
Pipes Ltd. a copy of which is attached. 

Tenders for the above supplies were opened by your Board 
on May 11, 1970, and referred to the City Engineer and 
Purchasing Agent for report. 

The report to Council was submitted on July 3, within the 
usual 60-day acceptance time. However, delegations were 
heard concerning Asbestos and Ductile Iron Pipe and the 
report was not dealt with until July 14. As a result, 
we requested a 30-day extension of the acceptance time 
which all bidders complied with. 

The report was submitted in accordance with Council's 
instructions, that when tenders are called, and the matter 
of union status is involved, the award of such tender 
shall be submitted to Council for decision. 

The report read as follows: 

PART III 

'Council Consideration - the matter of union status is involved. 
4" and 12" Ductile Iron Pipe 

The lowest bid to specifications was submitted by Stanton 
Pipe Ltd. for pipe manufactured by non-union labour. The 
lowest bid to specifications for pipe manufactured by union 
labour was submitted by John Davidson Ltd. 

A comparison of these bids is as follows: 


Cont/d. 
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Clause 2 Cont'd 


brief and requesting endorsement of the following three principles 
for subsequent submission by Council to the Provincial Government: 

a. the need for co-ordinated urban trails systems in 
a regional context; 

b. the need for a Provincial fund to be available for 
municipalities, regional districts, and public groups 
to apply for financial assistance for trail planning, 
construction and maintenance; 

c. the need for designated responsibilities for a 
Provincial Government agency (for example. The Outdoor 
Recreation Branch) ; a Government technical co-ordinating 
committee (representing provincial, regional, and 
municipal government jurisdictions) ; and a Trails 
Advisory Committee (representing public groups, industry, 
private and Native landowners, and municipalities.) 

Mr. Alan Carter, Co-ordinator for the Outdoor Recreation Council 
appeared before the Committee and advised there was wide-spread public 
interest and concern in access to the countryside and the designation 
and upkeep of recreational trails of all kinds. Vancouver, with 
approximately one-quarter of the population of B.C. was a wide-spread 
user for a variety of recreational pursuits - hiking, horse riding, 
trail bikes and motorcycles, mountaineering, hunting, angling, skiing, 
cross-country skiing, and snow shoeing, etc. 

The Council was hopeful a trails inventory would be commenced 
this summer under the Provincial Government's student employment 
program. Terms of reference for the proposed Provincial Trails 
Advisory Committee would include a study to recommend a Provincial 
policy on trails and access including guidelines and priorities for 
development . 

The Outdoor Recreation Council was requesting municipalities 
support the brief by passing a resolution for endorsement and 
informing the Minister of Recreation and Travel Industry of such 
endorsement . 


Alderman Cowie, Council's representative on the North Fraser 
River Study Group , advised the Mayor had referred the brief to him 
for study and upon review he fully supported the principles put forward 
by the Outdoor Recreation Council. The North Fraser River Study Group 
was concerned about trails and river access and was implementing a 
demonstration park this summer so Vancouver residents could see the 
potential of recreational riverside areas. He felt each municipality 
in the Province should initiate at least one trail this year. 

Alderman Cowie added the North Fraser River Study Group would 
be meeting with The Honourable Grace McCarthy, Minister of Recreation 
and Travel Industry, on May 31, 1976, and he invited Mr. Carter to 
attend and discuss the brief with the Minister directly. Alderman 
Rankin and Alderman Boyce also indicated their interest in attending 
the meeting and Alderman Rankin agreed to accompany the delegat^ion to 
Victoria if necessary. 

Alderman Bird, Chairman of the G.V.R.D. Parks Committee referred 
to efforts to make trails in the regional district more enjoyable to 
a larger section of the population. A large budget would not be 
required to initiate a Province-wide program and he supported the 
request for more leadership from the Provincial Government. 

After further discussion, it was 
RECOMMENDED , 

THAT the basic provisions of the Outdoor Recreation 
Council of B.C. brief and the three recommendations 
outlined above be approved and a letter of endorsation 
be sent to the Minister of Recreation and Travel Industry. 

The meeting adjourned at approximately 2 : 3 '?.^m ^^''^''^ PAG5(S) 
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PART REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


MAY 6, 1976 


A meeting of the Standing Committee of Council on Community Services 
was held on Thursday, May 6, 1976, in the No. 1 Committee Room, Third 
Floor, City Hall, at approximately 3:30 P.M. 


PRESENT: Alderman, Rankin, Chairman 
Alderman Boyce 
Alderman Marzari 
Alderman Sweeney 

ABSENT : Alderman Volrich 

COMMITTEE CLERK: H. Dickson 


INFORMATION 

1 . Morning Star Educational Society - Grant Request 

The Committee had before it for consideration a letter from Ms. 
Roz Goodman, President of the Morning Star Educational Society, 
together with a constitution of the Society and other material sub- 
mitted by her (copy circulated) . 

Ms. Goodman is seeking a grant of $2000.00 to rent a house or 
to have the City provide a building for the Society's use, plus 
operating funds. 

Her request had previously been forwarded to the Director of 
Social Planning for a report to the Community Services Committee 
but Ms. Goodman appeared this date to give a brief description of 
the aims of the Morning Star Educational Society, which has recently 
been incorporated. 

She explained the Society is a spiritual one which is dedicated 
to re-educating the public on the basic values of love, peace, trutl^, 
freedom and justice and of giving to one another. 

Following brief discussion,, it was 

RESOLVED 

THAT the verbal submission of Ms. R. Goodman of the 
Morning Star Educational Society be received and the 
Committee await the report of the Director of Social 
Planning on the Society's grant application. 


2 . "Dance Machine" Cabaret - Interim Report 

The Community Services Committee, at its meeting on March 25, 
1976 resolved that the Police Department and the Downtown Community 
Resources Board submit monthly reports to the Community Services 
Committee on the operation of the "Dance Machine", that copies of 
such reports be provided to the operators of the "Dance Machine" 
and that the Community Services Committee review the operation of 
the "Dance Machine" in three months. 

The Committee had before it for consideration the first of such 
monthly reports, dated April 29, 19767 from Ms. Pam Sleeth of the" 
Gastown Team of the Vancouver Resources Board (copy circulated) 
which listed three incidents of juveniles being apprehended on the 
premises of the "Dance Machine" in March and April 1976. 



Continued on Page 2. 
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Clause No. 2 Continued 

Mr. Sid Savard, Manager of the "Dance Machine", appeared before 
the Committee and presented the Chairman with a comprehensive written 
report dated May 6, 1976 which documented visits by the Police and 
Vancouver Resources Board workers to this establishment between 
Friday, March 26, 1976 and Sunday, April 25, 1976, and what occurred 
on each visit (copy circulated). 

Upon reading the report, the Chairman noted the operators of 
the club seem to be improving the operation. 

The Committee was told the times listed for all three incidents 
reported in the Gastown Team's report do not match the information 
the operators of the "Dance Machine" have compiled by four floor 
watchers . 

In particular, the manager stated that PC-422 did not enter the 
"Dance Machine" on March 27th, as indicated in the Gastown Team's 
report, nor did a social worker named in the Gastown Team's report 
appear on the premises on April 10, 1976, as indicated in the 
Gastown Team's report. 

The Committee, noting the discrepancies between the two reports 
felt that the accuracy of the Gastown Team's report should be veri- 
fied, and following discussion, it was 

RESOLVED 

A. THAT copies of the report submitted by the Manager 
of the "Dance Machine" be received and circulated 
to members of the Community Services Committee and 
the Gastown Team of the Vancouver Resources Board; 

B. THAT the police and members of the Gastown Team be 
requested to verify the accuracy of their report dated 
April 29, 1976 and that they attend the Community 
Services Committee meeting when their next report 

is submitted to the Committee and at such time be 
prepared to discuss the discrepancies between their 
report of April 29, 1976 and that submitted this 
date by the manager of the "Dance Machine". 


CONSIDERATION 

3 . Transportation for the Elderly and Disabled 

The Committee had before it for consideration a lengthy report 
dated April 30, 1976 (copy circulated) from the Director of Social 
Planning, accompanied by a one-page summary Manager's Report, dated 
April 30, 1976, in which the Director of Social Planning reported 
as follows: 


This is a one page summary of the attached 9 page report "Special Transportation for 
the Elderly and Disabled". The report deals with the transportation needs of the 
disabled population of Vancouver who are unable to use the existing B.C. Hydro bus 
service. The report does not address the problems encountered by disabled persons 
using the existing B.C. Hydro bus service. 

After assessing the Vancouver situation and considering systems in operation in other 
cities we have come to the following conclusions. 

1. There are approximately A, 800 disabled persons of all ages in Vancouver who cannot 
use the B.C. Hydro bus system and for whom there is no existing satisfactory 
transportation service. 


Continued on Page 3, 
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Clause No. 3 Continued 

"2. Transportation for the disabled should be publicly funded and managed as is 
regular transit. Currently transportation for the disabled is funded and 
operated as a charity or welfare service. 

3. The best way of providing transportation for the disabled who cannot use the 
B.C. Hydro service is by a demand-responsive, flexible route, door-to-door, 
dial-a-bus type service using specially adapted vehicles. 

4. In Vancouver the most expedient way to develop such a system would be by 
expanding and improving the Wheelchair Taxi (I.D.) service of the B.C. Lions 
Society for Crippled Children (Easter Seals) . To do this would require a 
considerable increase in government support both in financing and management. 
As there is no current Provincial policy on transportation for the disabled 
we suggest that City representatives meet with Provincial officials to work 
out satisfactory cost-sharing and management agreements. Until this can be 
accomplished the City should provide a grant of $80,000 to the Society to 
maintain the taxi wheelchair service at the current level and fare until 

the end of 1976 (NOTE: the Society requested a civic grant in 1976 but 
action was delayed pending completion of this report). 

The Director of Social Planning RECOMMENDS THAT 

1. Council consider a grant of $80,000 to the B.C. Lions Society for Crippled 
Children for the period June 1975 to December 1976. 

2. Community Services Committee request the Chairman and members of the 
Community Services Committee and the Director of Social Planning to meet 
with the Ministers of Municipal Affairs and Human Resources to discuss 
Management and Financing of transportation services for the disabled and 
report back to City Council on the results of these meetings. " 

Representatives of the B.C. Lions Society for Crippled Children 
(Easter Seals), the Social Planning and Review Council's Panel on 
the Handicapped, and representatives from organizations for the 
handicapped, and representatives of the Social Planning Department 
appeared before the Committee on this matter, 

A representative of the Social Planning Department reviewed the 
comprehensive report which took several months to prepare and during 
discussion, it was noted that the B.C. Lions Society for Crippled 
Children (Easter Seals) is the only non-profit organization in the 
transportation business for the disabled and that eight of its 
twelve vans are used in the City of Vancouver, yet their service is 
meeting only 17% of the wheel chair and 5% of the ambulatory potential 
demand for their special transportation. 

The organization charges an average one-way fare of $1.70 but 
cannot expand its service due to lack of funds. A grant of $80,000, 
which the Director of Social Planning is recommending Council should 
consider, would permit the Society to hold its fare to $1.70 for a 
one-way trip. 

The Committee inquired what amount of funding would be required to 
provide the service for a $1.00 one-way fare and was told by the 
Social Planning representative the figure would be $791,000.00 per 
year. However, this figure would be to provide transportation for 
all handicapped persons. 

For approximately $140,000.00, the Society (with it purchasing 
additional vehicles from its own funds, bringing to eleven the 
number operating in the City) could maintain the existing level 
of service but at a reduced fare of $1.00 one-way trip. 


Continued on Page 4. 
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Clause No. 3 Continued 

It was also noted during discussion that the City Engineering 
Department recently purchased two van-type vehicles for use by 
City personnel as part of the turn down traffic volume project 
and that these vehicles might also be available during certain 
hours for transportation of handicapped persons. 

Following discussion, it was 

RESOLVED 

THAT the City Engineer be requested to report to the 
Community Services Committee on the feasibility of 
using the two vans recently purchased by the City 
for the turn down traffic volume project for the 
transportation of disabled persons (including the 
el derly) ; 

and it was 


RESOLVED 

TI-IAT Council CONSIDER the following alternatives: 

a) A grant of $110,713.00 to the B.C. Lions Society 
lor Crippled Children ($80,000.00 of which would 
cover the period from June 1975 to December 1976 
at a one-way fare of $1.70, and $30,713.00 of 
which would provide service at a $1.00 per one- 
way fare from July 1st, 1976 to December 31st 
1976 

or 

b) A grant of $80,000.00 to the B.C. Lions Society 
for Crippled Children for the period June 1975 
to December 1976; 

and 

c) Request the Chairman and members of the Community 
Services Committee and the Director of Social 
Planning to meet with the Minister of Municipal 
Affairs and Human Resources to discuss management 
and financing of transportation services for the 
disabled and report back to City Council on the 
results of these meetings. 


The meeting adjourned at approximately 4:50 P.M. 

FOR COUNCIL ACTION SEE P46E(S) % 
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PART REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


May 13, 1976 


A meeting of the Standing Committee of Council on Finance 
and Administration was held in the No. 3 Committee Room, third 
floor, City Hall on Thursday, May 13, 1976 at approximately 
1:30 p.m. 

PRESENT ; Alderman Volrich, Chairman 

Alderman Bowers 
Alderman Marzari 
Alderman Sweeney 

ABSENT ; Alderman Kennedy 

COMMITTEE CLERK; G. Bard en 


RECOMMENDATION 


1. 1976 Grant Request - Vancouver Art Gallery 

The Committee considered a Manager's report dated May 5, 1976 
(copy circulated) in which the Director of Finance detailed the 
Vancouver Art Gallery's requested grant of $317, 92S for 1976. 
The City grant is based, historically, on the amount required to 
cover the costs of building maintenance, janitorial services, 
insuring of the Collection, and basic curatorial and security 
costs. 


The Vancouver Art Gallery requested a total of $292,34^ for 
operating and maintenance estimates for 1976. The following is a 
summary of 1976 opera ting and maintenance estimates reconm ended for 
app roval - in the Manner *¥ report. Detailed explanations of these 
estimates are included in the Manager's report; 

*SMiiiii«rY of' Revised 1976 Cos tHIsnmite^ rec o i i i w for 
Operating and Maintenance 


1976 
Rev] sed 
Estimate 


Salaries $133,216 

Security '»2,951 

Janitorial 6 Services Purchased 23,523 

Fuel 6,700 

Power 8,900 

Insurance 9,800 

Miscellaneous Expenses 3,700 

Minor Repairs ^.300 

Total 1976 recommended 

revised Estimate $ 233.090 * 


The Art Gallery's grant request included a total of. $22,900 

for major building repair and N.N.R. items, of which the following 
five items are recommended for approval in the Manager's report; 


"Replace Door at Receiving Entrance & Lane $ 1,200 

Re-Roof I ng 15,000 

Repair Rear Wall of Building 820 

Repair Front Doors 700 

VacuiM Cleaners 900 


$ 18.620 " 

Cont'd . . . 
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on Finance and Administration 
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Clause #1 continued : 

The Art Gallery reported that they are concerned about the 
re-wiring of the dark room and requested that an amount of $1,200 
for this item be given high priority. 

The following is a summary of the requested grant, including 
those items of major repairs and operating costs not recommended: 

"Recommended Grant: 

Operating Maintenance $233,090 
Major Building Repairs & new & non recurring 18,620 

Total Recommended Grant $251,710 
Add: 

Deletion of request for City to assume the 

cost of the Business Manager & Associate Director 5^,378 
Reduction of funding for Miscellaneous items, as explained 


in the budget detail to reflect actual needs 4,880 

Major Repairs and new and non recurring: 

Reduction of initial request 3,300 

Items not recommended 3 660 

Total Art Gallery I976 request $317,928* 


Following discussion it was 
RECOMMENDED 

THAT City Council approve a grant of $252,910 
(which includes $1,200 for re-wiring of dark room) 
to the Vancouver Art Gallery for the period 
January 1, 1976 to December 31, 1976. 


m COUNCll ACTION SEE PA6E(S) .. ZS2™^- '■ 
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CITY OF VANCOUVER 
SPECIAL COUNCIL - MAY 21, 1976 
PUBLIC HEARING 

A Special Meeting of the Council of the City of Vancouver 
was held on Thursday, May 27, 1976, at 7:30 p.m. in the Council 
Chamber, third floor. City Hall, for the purpose of holding a 
Public Hearing to amend the Zoning and Development By-law. 

PRESENT: Mayor Phillips 

Aldermen Bird, Bowers, Boyce, Cowie, Harcourt, 
Kennedy, Rankin and Volrich 

ABSENT : Alderman Marzari (Leave of Absence) 
Alderman Sweeney 

CLERK TO THE COUNCIL : M. Kinsella 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Bowers, 
SECONDED by Aid. Bird, 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair, to consider proposed amendments to 
the Zoning and Development By-law. 

- CARRIED UNANIMOUSLY 

1. Building Lines: 
Point Grey Road 

An application was received from the Director of Planning to 
amend the Zoning and Development By-law No. 3575, to make all 
necessary amendments to Section 14 'BUILDING LINES* and Schedule 
E 'BUILDING LINES' to establish a building line on the properties 
lying on the North side of Point Grey Road between Balsam Street 
and Alma Street, controlling all developments lying northward 
thereof. 

The Director of Planning has made the application pursuant 
to Council's resolution of March 9, 1976, as follows: 

"THAT the Director of Planning make application 
to amend the Zoning and Development By-Law and 
the Director of Legal Services prepare a draft 
By-Law amendment to establish a building line on 
the North side of Point Grey Road in accordance 
with the proposals from the Planning Department 
to the Planning and Development Committee on 
February 17, 1976, except that the rear building 
line of the 3500 Block Point Grey Road be curved 
with the centre of the line at least 40 feet 
back from the previously proposed building line 
for that Block, 

THAT the City Manager report back on the feasibility 
of the City conducting a ground survey of 3513 and 
3553 Point Grey Road." 

The application was approved by the Director of Planning and 
the Vancouver City Planning Commission considered the application 
on May 20, 1976, and resolved: 

"We recognize the principle and recommend adopting the 
amendments to establish a building line on the properties 
lying on the North side of Point Grey Road and further 
recommend that specific reconsideration be given in the 
area of Lots 7-16, Block 3, D.L. 540 because of the 
apparent and potential inequities that may cause problems 
for these property owners." 


cont'd. 
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Building Lines: 

Point Grey Road (cont'd) 

Ms. J. Hlvlach, Kitsilano Area Planning, explained the 
rationale behind the proposed building line to Council. She 
indicated, by means of a map posted in the Chamber, that the 
Planning Department was now recommending a revised building 
line for the 3500 Block Point Grey Road based on recently 
received survey information. This proposed building line was 
outlined in green on the posted map. Ms. Hlvlach also reviewed 
the history of this matter for Council's information. 

Delegations were heard as follows: 

Mrs. May Brown, Chairman of the Vancouver Park Board, addressed 
Council and submitted a brief which recommended for Council 
consideration : 

"That a new building line be established along the 
northern building wall of existing residences, 
thus ensuring no further development beyond what 
exists . 

That any existing residences situated signifi- 
cantly beyond the mean line struck be designated 
as non-conforming. 

That regulations be included as part of the 
by-law to control the nature and extent of sun 
decks and any works effecting the cliff edge 
and beach area. " 

Mrs. Margery Dallas addressed Council on behalf of a majority 
of residents of the 3500 Block Point Grey Road opposing the 
building line proposed by the Planning Department for this 
block. She stated the residents of the 3500 Block agreed to 
keep their building line on a straight line between the 
houses already built and requested that the City handle each 
individual building application from the residents of Point 
Grey Road on an individual basis. 

Dr. H. Mallek, Chairman, Point Grey Road North Side and 
Cameron Avenue Association and Chairman of the Kitsilano 
Planning Board addressed Council and indicated that he 
concurs with the statements made by the previous speaker, 
Mrs. Dallas. He advised Council that the property owners 
of Point Grey North Side, at a recent meeting, passed the 
following two resolutions: 

"That the 'red line' in the 3500 Block be abandoned 
and be replaced by a line joining the north-west 
corner of the house (not porch) at Lot 16 known as 
3513 Point Grey Road, to the north-east corner of 
the house (not porch) on Lot 19 known as 3553 Point 
Grey Road. 

(Carried with Mrs. Buzzard opposed) 

That the 'red line' for the rest of the properties 
on the north side of Point Grey Road be eliminated 
and that the northern building line be governed by 
Reg. Plan #229. 

(Carried Unanimously)." 

Mr. H. Symons, 2875 Point Grey Road objected to the new 
building line. If he was limited to the use of only half 
his lot, it followed that the value of the lot could be 
halved . 

cont'd. . . . 
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Building Lines: 

Point Grey Road (cont'd) 

Mr. Ian Bain, 2726 Wallace, of the Sierra Club of B.C., 
stated building over the cliff and concreting the slope 
posed a threat to the unique environmental qualities of 
the area with its variety of plant life, many species 
of birds and sea creatures. Council would have to decide 
whether to introduce regulations to save the area or 
leave it and let the encroaching structures destroy it. 

Mr. Ashton, speaking on behalf of Mr. John Rusin, 3537 
Point Grey Road, referred to an outstanding building 
permit application for renovations and a sundeck held up 
by uncertainty over the building line. He favoured the 
line remaining unchanged. 

Mrs. R. Buzzard, 2151 McMullan, addressed Council and filed 
a brief supporting the original Council resolution that the 
building line be curved with the centre of the line at least 
40 feet back from the previously proposed building line for 
that block. 

(At this point in the proceedings. Alderman 
Rankin left the meeting) 

Mr. Dick Vogel spoke on behalf of Mrs. Buzzard and supported 
her position. 

Mr. W.W. Southam, 3553 Point Grey Road, supported Mrs. 
Dallas' brief. To make existing properties non-conforming 
retroactively, would be unfair to property owners. 

Dr. D. Simpson, 3555 Point Grey Road, spoke in favour of 
the position taken by Mrs. Dallas and Dr. Mallek and 
described the proposed building line as an infringement 
on the rights of the property owners. 

Mr. Peter Wardle, 2883 Point Grey Road stated he was involved 
in designing a house for a unique 20 foot lot in the 2800 
Block Point Grey Road for Dr. Simpson, however, the project 
had been held up by a freeze on development. 


Mr. E. Ratsoy, 3537 Point Grey Road , urged a reasonable 
setback of 40 feet and the preservation of the cliff in 
its natural state. He could not conceive anything more 
undesirable than 10 houses cantilevered over a bank, 
reducing sunlight on the beach below. 

Dr. D. Telford, 3519 Point Grey Road, suggested that if 
houses built to the edge of the bank were obliged to be 
stepped back above a prescribed height, it would help 
this situation. Three-storey structures were not desir- 
able and his own home would be low profile. 

Mrs. M. Pigott, on behalf of Save Our Parkland Association, 
supported the Park Board's position and urged that nothing 
be built that would inhibit the future use of the area as 
a park. 

Commissioner Theo DuMoulin, Park Board, also spoke in favour 
of the Park Board's brief and questioned the propriety of 
setting any building lines when it appeared the northern 
boundary lines had not been legally established. 

Mr. Otto Dallas, 3527 Point Grey Road, advised that a few 
months ago, he was in favour of keeping the lot line back, 
but he had now changed his stance and would favour the 
establishment of the 'red line'. 

cont'd. . . . 
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Difference 

Description Stanton Pipe Ltd . John Davidson Ltd . In Cost jo Difference 
4" Ductile 

Iron Pipe approx.$ 25,350. approx.$ 25,480. $130.00 .5%(l/2 of 1%) 
12" Ductile 

Iron Pipe approx. $124 , 920 . approx. $125 . 820 . $900.00 .75^(3/4 of 1%) ' 

On July 14, 1970, Council passed the following resolution which 
stated in part - 'That the tender of John Davidson Ltd. being 
the lowest bid meeting specifications for 4" and 12" Ductile 
Iron Pipe, manufactured by Union Labour, be accepted, on the 
basis of the tender submitted and referred to in Part III 
report to the Board of Administration (Works and Utility 
matters) dated July 3, 1970.' 

Stanton Pipes Ltd. did supply pipe to the City of Vancouver in 1967 
and in 1968 through a local distributor - Ocean Cement Ltd. At 
that time Ocean Cement stated on the tender form that the pipe would 
be manufactured by union labour. 

The tender form asks the question on union labour as follows: - 
'The goods will/will not be made, or the services will/will not be 
performed by union labour (cross out the wording that does not apply), 

and the name of the union is . The goods to be 

supplied herein are manufactured by at . ' " 


Your Board submits the foregoing for the INFORMATION of Council. 


6 . S.P.E.C. - Proposals re. Air Pollution 

Mr. R. Kroecher, Officer at Large, SPEC Provincial Executive, 2277 
Wall Street, Vancouver, in a letter to the Vancouver City Council, 
made two proposals regarding the Air Pollution Control program in 
Vancouver. 

The two proposals and the Director of Permits and Licenses' comments 
on each are: 

"a) 'Air Pollution Inspectors should be on three shifts, 
so that at all times, day, night or weekends some- 
body is on duty. At the present time your Air 
Pollution Inspectors are on duty only from nine to 
five Monday to Friday. At the present time industries 
dispose of their waste at night which explains why the 
degree of air pollution is most severe in the early 
morning periods. Spot checks at night, as your inspec- 
tors conduct them now occasionally, simply are not 
adequate. ' 

- The question of increased staff was the subject of a Board 
of Administration report to City Council which, on August 26, 
1969, passed the following motion: 

'THAT this whole matter be tabled pending action 
which may be taken on air pollution by the Greater 
Vancouver Regional District; 

FURTHER THAT the Air Pollution Control Officers 
undertake early morning and late afternoon inspections 
for trial period in order to study the effectiveness 
of such a program and the Director of Inspections 
report further to the Council on this aspect. ' 


Cont/d. 
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Building Lines: 

Point Grey Road (cont'd) 

MOVED by Aid. Bowers, 

THAT the application of the Director of Planning be approved, 
subject to the plan presented with the draft by-law being amended 
in accordance with the green line (which relates to the 3500 Block 
Point Grey Road) shown on the map posted by the Director of Plan- 
ning at this Public Hearing; except that the said green building 
line be amended by extending the line from the east boundary of 
Lot 12 to end at the north-west corner of the building on Lot 15; 

FURTHER THAT the draft by-law be amended as recommended by 
the Director of Legal Services as follows: 

(1) by adding the following as Subsection (3) of Section 14: 

"(3) No development shall be carried out upon, over 
or under any part of a site: 

(a) between any building line established by 
Parts I and II of Schedule E and the 
limit of the adjoining or projected street 
or lane; 

(b) as described in Part lH of Schedule E; 

except as provided for under Sections 5, 6 and 9 
(2) of Schedule A to this by-law." 

(2) by inserting the following words after the word "the" 
in Subsection (1) Part III of Schedule E: 

"northerly portions of". 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Volrich in amendment, 

THAT the building line for the 3500 Block Point Grey Road 
between Lots 9 to 16, be determined according to the curvatures 
of the cliff bank. 

- LOST 

(Aldermen Bird, Bowers, Boyce, Cowie , Harcourt and the 
Mayor opposed) 

MOVED by Aid. Harcourt in amendment, 

THAT. the north-west building line of the 3500 Block Point 
Grey Road be amended by extending the green line shown on the 
map posted by the Director of Planning in a straight line from 
the north-west corner of Lot 11 to the north-west corner of Lot 7. 

- LOST 

(Aldermen Bird, Bowers, Cowie, Kennedy, Volrich and the 
Mayor opposed) 

The motions to amend having lost, the motion by Alderman 
Bowers was put and CARRIED UNANIMOUSLY. 

COmiTTEE OF THE WHOLE 

MOVED by Aid. Harcourt, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Bird, 

THAT the report of the Committee of the Whole be adopted and 
the Director of Legal Services in instructed to prepare and bring 
in the necessary amendments to the Zoning and Development By-law. 

- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 9:15 p.m. 


The foregoing are Minutes of the Special Council Meeting 
(Public Hearing) of May 27, 1976, adopted on June 1, 1976. 
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CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 


A Regular Meeting of the Council oi' the City of Vancouver 
was held on Tuesday, June 1, 19 76, in the Council Chamber, 
commencing at 2:00 p.m. 

PRESENT ; Mayor Phillips 

Aldermen Bird, Bowers, Boyce , Cowie, Harcourt, 
Kennedy, Rankin, Sweeney and Volrich 

ABSENT: Alderman Marzari (Leave of Absence) 

CLERK TO THE COUNCIL ; D.H. Little 

PRAYER 

The proceedings in the Council Chamber were opened with 
prayer. 


'IN CAMERA' MEETING 

The Council was advised that there, were no matters to be 
considered 'In Camera' later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Bowers, 
SECONDED by Aid. Rankin, 

THAT the Minutes of the Special Council neeting (Court of 
Revision) of May 13, 19 76, the Minutes of the Regular Council 
meeting (including the 'In Camera' portion) oc May 18, 1976, 
and the Minutes of the Special Council meeting (Public Hearing) 
of May 27, 1976, be adopted. 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

:iOVED by Aid. Bowers, 
SECONDED by Aid. Bird, 

THAT this Council resolve itself into Committee of the 
IVhole, Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 

REPORT REFERENCE 

Development Proposal - Phase II 
Area 6, False Creek 


Council had bc;fore it for consideration, the following 
reports on this matter: 

(a) Manager's report dated May 26, 1976, in which the False 
Creek Project Manager reported on the Design Team and 
terms of ref ei ence with respect to Phase II, Area 6, 
False Creek, the role and membership of the Advisory 
Workini^ Committee, design solution and submitted recom- 
mendations . 

(b) Manager's report dated May 28, 1976, submitting a detailed 
report which contained comments of the Development Consul- 
tant on options with respect to the Phase II site. 
Particular attention is given with respect to: 

(1) park and civic buildings option 

(2) predominantly residential option. 

The report contained comments from various members of the 
Working Committee and concluded with recommendations for 
Council consideration. In particular, the Development 
Consultant recommends the predominantly residential concept 
with which the City Manager concurs. 

cont'd. . . . 
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REPORT RI:FERENCE (cont'd) 

Development Proposal - Phase II 
Area 6, False Creek (cont'd) 

(c) Report from the Design Team. 

(d) Report of the City Manager dated May 31, 1976, in which 
the Director of Social Planning commented on the proposed 
housing development and emphasized his concern with 
respect to the 'noise' problems related to this site. 

In this regard, recommendations are set out. 

A report reference was given by the False Creek Development 
Consultant, Mr. D. Sutcliffe, and other members of the Design 
Team. Various options were illustrated by means of slides which 
included illustrations of site problems;, e.g. noise control, 
bridge reinforcement, soil conditions and also including the 
costs of the various options before Council this day. 

Corimissioner Brown, Chairman of the. Park Board, spoke to 
Council on the Board's letter dated June 1, 1976, circulated 
this day and containing the following resolutions: 

"WHEREAS the proposed high density does not provide an 
adequate amount of public park land; 

AND WHEREAS there is a long standing deficiency in the 
adjacent Fairview Slopes area, particularly in active 
recreation space; 

AND WHEREAS the proposed development is extremely close 
to the narrow waterfront pathway; 

BE IT RESOLVED that the Board request City Council to 
consider reduction in the residential plans for Phase 
II, Area 6, False Creek, particularly on the east 
side of the development to keep enough open space for 
a full size playing field and a deep strip of public 
open space behind the waterfront pathway." 


"THAT the Board urge City Council to work with the 
Granville Island Trustees in an effort to gain 
complementary open space adjacent to Phase II, 
Area 6, development." 

MOVED by Aid. Bowers, 

THAT the following two recommendations contained in the 
Manager's report dated May 28, 19 76, be approved: 

(a) Council endorse the predominantly residential concept 
contained in this report and in the report of the Design 
Team and refer it to the Director of Planning to prepare an 
Area Development Plan in consultation with the Development 
Consultant and the Design Team for consideration at a Public 
Hearing. 

(b) Council convey to the Granville Island Trust appreciation for 
the co-operative attitude expressed with respect to the 
public open space and the development of Granville Island, 
and a desire to continue discussion regarding the open space 
and the provision of parking in Phase 2 for part of the 
Granville Island demand. 

FURTHER THAT it be understood that reference to a Public 
Hearing is subject to Council being assured before hand that the 
noise considerations have been met satisfactorily. 

- CARRIED 

(Aldermer Bird, Boyce, Kennedy and Sweeney opposed) 

cont ' d. . . . 
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REPORT REFERENCE (cc.nt'd) 

Development Proposal - Phase II 
Area 6, False Creek (cont'd) 

MOVED by Aid. Boyce, 

THAT consideration of this matter be deferred and referred 
to the Planning and Development Committee for a further study 
to determine Council's option for this area, taking into consid- 
eration comments of the members of the Study T^am contained in 
report (b) and other related matters. 

- LOST 

(Aldermen Bowers, Cowie , Harcourt, Rankin, Volrich 
aid the Mayor opposed) 

The Director of Planning requested guidan :e from Council as to 
whether Council considers public informacion i^ desirable prior to a 
Public Hearing on this area. In acditioa, he -equested an opportunity 
to obtain clear guidelines on all the points raised by the Planning 
Department in report (b) to enable him tD appropriately prepare an 
Area Development Plan for presentation to a Pul)lic Hearing. 

Alderman Bowers answerec_ that, generally, the first 
recommendation in the Manager's report oE May 28, 19 76, provides 
guidance, with certain exceptions on which he elaborated. 


RECOGNITION - Mr. W.A. Snowdon 

At this point in the proceedings. Council recognized Mr. 
Walton H. Snowdon, Provincial Area Assessor, and the former 
Assessment Commissioner of the City of Vancouver, who retired 
on May 31, 1976, 

MOVED by Aid. Bird, 

THAT WHEREAS Walton H. Snowdon joined the staff of the 
City of Vancouver, Water Rates Departmert on July 28, 1930; 

AND WHEREAS Walton H, Snowdon transferred to the 
Assessment Department as a Clerk on January 1, 1945; 

AND WHEREAS Walton H. Snowdon advanced within the 
Assessment Department ot the position of Deputy Assessment 
Commissioner, which post he held until his appointment as 
Assessment Commissioner on May 2, 1963; 

AND WHEREAS he remainec in the position of Assessment 
Commissioner for the City of Vancouver until July, 1974, when 
the Assessment Department was transferred to Provincial 
jurisdiction; 

THEREFORE BE IT RESOLVED THAT the City of Vancouver be 
and is hereby recorded as extending to 

WALTON H. SNOWDON 

sincere and grateful appreciation for his loyal and most 
efficient services to the Ci :y of Vancouver for more than 
forty-four years. 

- CARRIED UNANIMOUSLY 

Mayor Phillips presente . Mr. Snowdon with a set of silver 
cuff links bearing the City (^rest as well as a copy of the 
'Vancouver Book' . 

Mr. Snowdon replied and thanked Council for their 
generosity. 


The Council recessed at 3:50 p.m. and reconvened at 
4:05 p.m. 
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UNFINISHED BUSINESS 

Enforcement of the Fire By-law 
Outside the Core Area 


At its meeting on May 11, 1976, after hearing delegations 
and receiving a report from the Provincial Fire Marshal on the 
above-noted subject matter. City Council deferred consideration 
of the following until the June 1, 1976, meeting. At that time 
the Assistant Director, Inspection and Enforcement Division, in 
conjunction with the Fire Chief was to report on some alternative 
methods to the requirements of Section 38 of the Fire By-law as 
well as comments on the representations made by the delegations: 

(a) Provincial Fire Marshal's report on 
the City Fire By-law 

(b) Recommendations of the Standing Committee on 
Housing and Environment meeting of April 29, 
1976. 

Council had for consideration today, a City Manager's report 
dated May 26, 1976, in which the Assistant Director, Inspection 
and Enforcement Division, Permits and Licenses Department and the 
Fire Chief reported on upgrading of residential occupancies, in 
particular hotels and apartments, and a Manager's report dated 
May 31, 1976, in which the Assistant Director, Inspection and 
Enforcement Division submitted for Council's consideration a 
summary list of the recommendations presented to City Council at 
its meeting May 11, 1976. 

MOVED by Aid. Harcourt, 
THAT 

(a) both the Building and Fire By-laws of the City be 
amended along the lines of the National Building and 
Fire Codes so as to permit deviations but along set 
guidelines which would apply generally to all existing 
multiple residential occupancies, not only hotels and 
apartments, and that anyone who feels aggrieved by the 
application of any of those guidelines be allowed to 
present their case to an independent nonpolitical appeal 
body. Further that, the existing Building By-law Board 
of Appeal be designated as this appeal body and be 
renamed the Building Board of Appeal with jurisdi- 
ction over the Building and Fire By-laws; 

(b) Sections 37 through to 43B of the Fire By-law be 
studied and modified if need be, to assure consistency 
between the City's Building and Fire By-laws. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Rankin, 

THAT the Provincial Fire Marshal, the Fire Chief and the 
Assistant Director, Inspection and Enforcement Division, Permits 
and Licenses Department, be instructed to draw up the set guide- 
lines referred to and report back to Council for information. 

- CARRIED UNANIMOUSLY 

The Council agreed to defer consideration of the following 
items of Unfinished Business pending the hearing of delegations 
later this da/: 

(a) Tax Buyers - By-law to Regulate 

(b) Neighbourhood Pub - 1445 East 41st Avenue 

(c) 1976 Civic Cultural Grant Request Appeals 
(i) Vancouver Bach Choir 

(ii) Columbia Society of the Arts. 

(See pages 25 to 27 inclusive) 
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COMMUNICATIONS OR PETITIONS 


1. 1976 Revenue Budget Estimates: 

Interim Report - Police Department 

The Council noted the following letter from the Police 
Department dated May 13, 197 6: 

The 1976 Vancouver Police Department Supplemental Budget originally 
contained requests for 7^ additional civilian positions. The 
requests were supported by documentation indicating that without 
these additional positions it would be impossible to maintain the 
standard of service felt necessary by the police department manage- 
ment. In certain instances, the civilian staff would free-up police 
members for operational duties. 

The positions requested were as follows: 

1. Clerk Typist II -- Homicide & Robbery and 

Missing Persons Squad 

2. Clerk Typist II -- Stolen Auto Squad 

3. Clerk Typist II (Part-time) — Hit & Run Squad 

4. Civilian Fingerprint Technician 

5. 2 - Clerk Typists II — Case Reports 

6. Keypunch Operator I -- Statistics Section 

7. Building Service Worker I -- Oakridge Station. 

On March 22, 1976 the Budget Review Corrmittee set aside all of these 
requests on the basis that additional staff represented an improvement 
in the quality of the service and it was beyond their terms of reference 
to approve or disapprove. 

On April 8, 1976, we appeared at the budget appeal hearings in front 
of the Standing Committee on Finance and Administration and spoke to 
our appeals. At this time, we had revised our requests by eliminating 
Item 7, which became unnecessary due to commencement of building 
remodelling and the vacating of one floor of the Public Safety Building. 
A new item 7 was added, which was omitted in error from the original 
estimates, in the form of a Clerk-Steno II — Supt. of Patrol Division 
South. The chairman of the Standing Conmittee indicated that we had 
won our appeal in relation to 5 of the positions, specifically. Items 
1, 2, 3, 4, 7. We then concluded our presentation, accepting the 
decision. 

On April 13, 1976, Council approved the recommendations of the Standing 
Committee and we were informed of the results as follows: 

Approved . 

Item 1. Clerk Typist II 

Homicide & Robbery 

Item 7. Clerk-Steno II 

Supt. of Patrol Division South 

Item 3. Clerk Typist II (Part-time) 
Hit & Run Squad. 

These approvals were, in fact, only one half of the positions that we 
believed we had been granted by the Standing Committee. 

Therefore, we now request further consideration be given to Item 6 and 
Item 2. 


cent • d. 
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COMMUNICATIONS OR PETITIONS (cont'd) 

1976 Revenue Budget Estimates: Interiiu 
Report - Police Department (cont'd) 

Item 6 — Keypunch Operator I -- Statistics Section 

This position should be given top priority. The Statistics Section has 
at present an established strength of two Keypunch Operator I's and one 
Keypunch Operator II. These positions are presently filled. 

The workload of the present staff is such that they are unable to meet 
any of their valid deadlines and there is a constant delay in all their 
operations. Should there be any unscheduled time off, e.g. sick time, 
then a crisis situation occurs and delays are extended. 

The Statistics Section is meant to be an information storage and 
dissemination centre, however, because of the heavy workload, a minimum 
amount of dissemination is carried out. 

One program, "Computer Geo-Coding", has already had to be dropped because 
of the initial rejection of the budget request. We were using temporary 
help to assist in this activity which commenced with the Team Policing 
project. This will result in a long delay in the implementation of 

effective trend analysis required by management for future planning. 

Thus, the present workload alone more than justifies the additional 
operator, however, future needs should also be considered. Without 
an additional operator, future studies requiring the use of a computer 
will have to be postponed or cancelled. Should the studies be delayed 
or discontinued, it is felt that the overall future operation of the 
Police Department will suffer. 

Item 2 -- Clerk Typist II — Stolen Auto Squad 

With the present system cf motor vehicle registration, the government 
involvement in auto insurance (ICBC) combined with the lack of proper 
controls on auto scrap yards and used car dealers, this city has the 
potential for becoiring one of the major North American centres for 
organized stolen cars activity. This potential can be minimized and, 
hopefully, eliminated by having Detectives investigating and following 
up leads on the "street." Too large a proportion of the Stolen Auto 
Squad's work is presently tied up on clerical functions. 

Following is a chart breaking down the Squad and the hours spent on 
clerical and telephone duties. This chart was prepared in 1974 and 
since that time, clerical duties have increased. The increase is due, 
in the main, to the increased workload caused since ICBC began operations: 

Hours Per Day 


Inside Clerical Telephone 

1 S/Sgt. 8 1 ^h 

1 Sgt. 4 1 1 

2 Dets. 5 ea. 8 2 

3 Dets. 4 ea. I's 1^ 


56 Man Hrs. Per Day 34 11% 6 


Note : Half of the phone enquiries could be handled by 
clerical help = 3 Hours. 

Total : 145-2 Hours 

The above two Detectives who spend 5 hours each inside and 8 hours total 
on clerical work should be put into the fiild by having their function 
taken over by full time civilian staff. There is more than 6% hours 
clerical work and phone enquiry assistance per day within the Squad 
which could be relieved by this civilian hel( . Since this is being done 
by a Detective (minimum pay grade $l,577/mo.,, the savings are real, since 
at least two Detectives will be released for investigative duties. This 
could be accomplished by adding a Clerk Typist II to the Stolen Auto Squad 

cont'd. . . . 
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COMMUNICATIONS OR PETITIONS (cont'd) 


1976 Revenue Budget Estimates: Interim 
Report - Police Department (cont'd) 


Su nwnary : 

Acditional civilian staff is required due to increased demands for sfrvice 
from the public and because of the need to provide support services to 
the additional 120 police members now in the field. 


Al lerman Bowers indicated that he had been advise i by the 
Piilice )epartnent that the only urgent items were 2 and 6 
i.e. Cl'^rk Tyi-ist II - Stolen Auto Squad and Keypunch Operator 
I - Statistics Section. 


MOVED by Aid. Bowers, 

THAT the above two positions 
be approved. 


2. Grant Request re Annual 
Celebration - Peace Arch 
Association 


requested by the Police Department 
- CARRIED UNANIMOUSLY 


The International Peace Arch Association requested a renewal 
of its annual grant of $100.00 to help defray any expenses in 
planning of the Association's annual celebration on the 2nd 
Sunday in June at the Peace Arch Park. 

MOVED by Aid. Bird, 

THAT a grant of $100.00 to the Interr ational Peace Arch 
Association be approved. 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED "^AJORIT^i 


3 . Summer Council Meetings 

In a memorandum dated May 20, 1976, Mayor Phillips recommended 
that Council establish a summer schedule for July and August, 1976, 
using 9:30 a.m. as the commencement time for Council meetings with 
delegations being heard at 2:00 p.m. 

MOVED by Aid. Rankin, 

THAT the foregoing recommendation of the Mayor be approved. 

- CARRIED 

(Alderman Cowie opposed) 

4. Traffic Problems at Mayfair 
Hotel, 845 Hornby Street 

Council noted a request from Mereditl: & Company dated 
May 21, 1976, to appear as a delegation or. behalf of the Mayfair 
Hotel, 845 Hornby Street. Council was advised this matter 
pertains to traffic problems at the Hotel on which the Engineering 
Department is preparing a report to Council. 

MOVED by Aid. Rankin, 

THAT the delegation request from Meredith & Company be 
granted when the report of the City Engineer is before Council. 


- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PI.TITIONS (cont'd) 

5. 21st Triennial Meeting of 
International Council of 
Women - Grant Request 

MOVED by Aid. Boyce, 

THAT a grant, up to a maximum of $500.00 to the Internationcil 
Council of Women, be approved in connection with the 21st Triennial 
Meeting of the International Council of Women. 

- LOST NOT HAVING RECEIVED 
THE REQUIRED MAJORITY 

(Aldermen Bowers, Sweeney, Volrich and the 
Mayor opposed) 

MOVED by Aid. Bowers, 

TH^T no action be taken on this matt(5r. 

- CARRIED UNANIMOUSLY 

6. Future Use of Habitat Forum 
and the Habitat Pavilion 

The Vancouver Board of Trade in a letter dated May 21, 1976, 
recommended that an investigating committee be established 
containing representatives of all three levels of government, 
the Park Board and the University of British Columbia to 
determine if Habitat Forum and the Habitat Pavilion should be 
retained, the means of doing so and the purpose and use of the 
facilities . 

Commissioner Brown, Chairman of the Park Board, advised that 
the Park Board has already established a committee to investigate 
whether Habitat Forum should be retained. 

MOVED by Aid. Cowie , 

THAT no action be taken with respect to Habitat Forum, but 
that the matter of retention of the Habitat Pavilion in front 
of the Court House be referred to the Planning and Development 
Committee for consideration. 

- CARRIED UNANIMOUSLY 

7. Effect of Bill C-61 on 
B.C. -Alaska Cruise Traffic 

Council had for consideration, the following memorandum 
dated May 27, 19 76, from Mayor Phillips: 


A recent article by Norman Hacking in the Province followed up 
by an editorial indicated that a new Shipping Bill, Bill C-61, 
could have the effect of killing most of the passenger cruise 
traffic to Alaska from British Columbia. 

In 1974, 70,000 cruise passengers visited Vancouver and brought 
$ 29 million worth of business to this community. This year's 
traffic is likely to exceed 100,000 passengers. 

Bill C-61 raises the controversial issue on whether or not Canada 
should have an Act similar to the Jones Act in the U.S. I know 
there are differences of opinion on this subject within Council 
but I think all members of Council would agree that we would not 
want to lose passenger cruise business. It is very important 
to the City of Vancouver. 

Therefore I recommend that we urge the Federal Government in con- 
sidering Bill C-61 or any other similar Bills, to ensure that 
the passenger cruise traffic between Alaska and British Columbia 
is not detrimentally affected. I think we should send copies of 
any resolution that we pass to all Vancouver M.P.'s. 


cont'd. 


Board of AdminiL; tration , September 4, 1970 


57^ 

(WORKS - 5) 


Clause 6 Cont/d. 


On October 28, 1969 City Council received for information 
a Board of Administration report on the survey referred to 
above. The report concluded 'it is suggested that 
inspections carried out as in this survey do have merit 
but should not be routinely continued unless additional 
staff is obtained.' In both reports, it was noted that 
inspections out of normal working hours are carried out as 
circumstances in the field may dictate. 

b) 'Much of your present air pollution by-law is based 
on the Ringelmann scale. Even your own inspectors 
admit that the Ringelmann scale is next to useless 
in the daytime and completely useless at night. As 
a matter of fact at night the Ringelmann scale cannot 
be used whatsoever. Measuring devices much superior 
to the Ringelmann scale exist and your Air Pollution 
Inspectors should be equipped with them so that they 
really could do a first class job. SPEC would be 
happy to provide assistance in this respect should 
you so desire . ' 

- The Ringelmann Chart is a recognized method of evaluating 
air pollution and is used in most air pollution control 
programs that your Officials are aware of, e.g. Puget Sound 
area, Los Angeles, Toronto, New York. 

The Bay Area Air Pollution Control District (San Francisco) 
have reviewed their control standards this year and are 
retaining the Ringelmann Chart without question, other than 
reviewing the standard level to be accepted. 

Although the Ringelmann Chart is a valuable assessment pro- 
cedure, there are other methods which are used separately or 
in conjunction with the Chart. We understand that Mr. Kroecher 
has in mind the recording type of smoke indicator when he 
refers to other measuring devices. Some of the plants in 
Vancouver are already equipped with recording smoke indicators, 
of which a number were installed on the recommendation of our 
Air Pollution Control Inspectors. 

The Vancouver Air Pollution Control By-law contains the 
authority to require smoke indicators and other control equip- 
ment as may be required." 

Your Board submits this matter to Council for INFORMATION. 


7. Construction of Sewers in Urban Renewal 
Area A-5 of Project 2 - Contract No. 904 

The City Engineer reports as follows: 

"On January 27, 1970 the City Coi^cil approved the Board of 
Administration's recommendation that the City Engineering 
Department, as low tenderer, construct these sewers. United 
Contractors was the next low bidder. 

Including 12^% surcharge for engineering the bid estimates 
were : 


Cont/d. 
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COmUNICATIQNIS OR PETITIONS (cont'd) 

Effect of Bill C-61 on B.C. - 
Alaska Cruise Traffic (cont'd) 

MOVED by Aid. Harcourt, 

THAT the recommendation of the Mayor contained in the 
foregoing memorandum be approved. 

- CARRIED UNANIMOUSLY 
CITY MANAGER'S AND OTHER REPORTS 


A. MANAGER'S GENERAL REPORT 
MAY 28, 197 6 


Wc rks & Utility Matters 
jl ay 28, 1976) 

The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Closure of portion of the Lane North of 

Nassau Drive at Argyle Drive 
CI. 2: Local Improvements on the 'Initiative Principle' 
CI. 3: Tender Awards 

Th 5 Council took action as follows: 

C] Dsure c f Portion of Lane North 
ol Nassai Drive at Argyle Drive 
_(( lause 1) 

M( 7ED by Aid. Bowers, 

THA' the recommendation of the City Manager contained in 
tl is Clai se be approved. 

- CARRIED UNANIMOUSLY 

Lc cal Improvements on the 

U niitiative Principle' (Clause 2) 

M( \^ED by Aid. Boyce, 

THAT the recommendations of the City Manage]- contained in 
tl: is Clause be approved. 

- C/RRIED BY THE REQUIRED 
MJ^.JORITY 

(Alderman Harcourt opposed) 

Te ader Avards 
JC lause : ) 

MC JED by Aid. Bird, 

THAI this Clause be received for informatior . 

- Ci^RRIED UNANIMOUSLY 


Bi ilding & Planning Matters 
ii 28, 1976) 

The Council considered this report which contains eleven 
clauses identified as follows: 

CI. 1: Local Area Planning Workshop 

CI. 2: Text Amendment to CD-I By-law - Crofton 

Manor, 2803 West 41st Avenue 
CI. 3: Cedar Cottage N.I. P. Appropriation - Cedar 

Cottage Park - Stage Two and Tyee Elementary 

School Grounds Stage Two 


coi:t' d. . . . 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Building & Planning Matters 
(May 28, 1976) (cont'd) 


10 


CI, 
CI. 
CI. 
CI, 
CI. 


CI. 9 
CI. 10 
CI. 11 


Bilingual Street Name Signs - Strathcona 
Retention of Addition - 3390 East 49th Avenue 
Oppenheimer Area Planning Committee 
3543 Point Grey Road - D.P.A. #73221 
Opposition to Development at 1974 to 1966 
West 6th Avenue 

Retention of Dwelling Unit - 5051 Ann Street 
Retention of Dwelling Unit - 5821 Clarendon Street 
Request for Rezoning - Kitsilano Area 


The Council took action as follows: 


Clauses 1 and 2 

MOVED by Aid. Bird, 

THAT Clause 1 be received for information and the reccmmend ation 
of the City Manager contained in Clause 2 be appro 'ed. 

- CARRIED UNANIMOUSLY 

Clauses 3 and 6 

MOVED by Aid. Harcourt, 

THAT the recommendations of the City Manager contained in 
Clauses 3 and 6 be approved. 

- CARRIED UNANIMOUSLY 

Bilingual Street Name Signs 
Strathcona (Clause 4) 


MOVED by Aid. Harcourt, 

THAT the recommendation of the Strathcona Rehabilitation 
Committee that bilingual (English and Chinese) street name 
signs be erected in the Strathcona area, be approved; 

FURTHER THAT the City's costs of $1,250.00 to be provided 
from Urban Renewal Capital Funds. 

- CARRIED 

(Aldermen Boyce and Rankin opposed) 

Retention of Addition - 3390 
East 49th Avenue (Clause 5) 

MOVED by Aid. Harcourt, 

THAT consideration of this Clause be deferred pending the 
hearing of a delegation from Mr. J.W. Zotzman as requested. 

- CARFIED UNANIMOUSLY 

3543 Point Grey Road - 
D.P.A. #73221 (Clause 7) 

It was agreed to defer consideration of this Clause pending 
the hearing of a delegation later this day. See page 25. 

Opposition to Development at 
1974-1996 West 6th Avenue 
(Clause 8) 


MOVED by Aid. Harcourt, 

THAT consideration of this Clause be deferred pending the 
hearing of a delegation from Mr. D. Whorley as requested. 

- CARRIED 

(Alderman Bowers opposed) 

cont'd. . . . 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Building & Planning Matters 
(May 28, 1976) (cont'd) 

Retention of Dwelling Unit - 
5051 Ann Street (Clause 9) 

MOVED by Aid. Bird, 

THAT Mrs.D.K. Gill be permitted to retain the dwelling 
unit on the lower floor on the basis of hardship. 

- LOST 

(Aldermen Bowers, Boyce , Sweeney, Volrich and the 
Mayor opposed) 

(During consideration of the foregoing Clause, Alderman 
Harcourt left the meeting) 


Retention of Dwelling Unit 

5821 Clarendon Street (Clause 10) 

MOVED by Aid. Rankin, 

THAT the application from the tenant Mr. R.V. I obinson 
for the retention of a basement dwelling unit at 5821 Clarendon 
Street, be approved on the basis of hardship. 

- LOST 

(Aldermen Bowers, Cowie, Sweeney, Volrich and the 
Mayor opposed 

Request for Rezoning - Kitsilano 
Area (Clause 11) 


MOVED by Aid. Volrich, 

THAT this Clause be received for information. 

- CARRIED UNANIMOUSLY 

Licenses & Claims Matters 
(May 28, 1976) 

P.C. 593 D.G. Singh: 
Legal Expenses (Clause 1) 

MOVED by Aid. Rankin, 

THAT the City Council of the City of Vancouver supports 
the request of the Vancouver Police Board to the B.C. Police 
Commission that the Police Act be amended to give discretionary 
powers to the City Council to provide for payment of legal 
expenses for police members charged with criminal offences. 

- CARRIED UNANIMOUSLY 


Fire & Traffic Matters 
(May 28, 19 76) 

The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Gastown Merchants' Association Debt to 

the City of Vancouver 
CI. 2: Street Closure - Napier Street from Commercial 

Drive to Lane West of Commercial Drive 
Cl. 3: Victoria Drive Annual Gala Day Grant Request 

The Council took action as follows: 

cont ' d. . . . 
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CITY MANAGER'S AMD OTHER REPORTS (cont'd) 

Eire s Traffic Matters 
(May 28, 1976) (cont'd) 

Gastown Merchants* Association 
Debt to the City of Vancouver 
(Clause 1) 


The Mayor indicated that the Gastown Merchants' Association 
b.ave questions with respect to discrepancies between the 1975 
bill from the City and the bill for 1974. 

MOVED by Aid. Bowers, 

THAT this Clause be referred back to the Director of 
Finance to review with the Gastown Merchants' Association 
particularly on the basis of their enquiries, and report back. 

- CARRIED UNANIMOUSLY 

Street Closure - Napier Street from 
Commercial Drive to Lane West of 
Commercial Drive (Clause 2) ^ 


MOVED by Aid. Bowers, 

THAT the request from the Community Education Co-ordinator 
of the Britannia Community Services Centre that Napier Street 
from Commercial Drive to the lane west of Commercial Drive be 
closed to vehicular traffic on Saturday, June 5, 1976, from 
7:00 p.m. to 12:00 m.idnight, subject to the following conditions, 
be approved : 

(1) That any structures to be erected on the street or any 
attachments to street furniture be to the approval of 
the City Engineer; 

(2) That unrestricted access be provided for emergency 
vehicles ; 

(3) The cost of any street cleaning required over and above 
normal street cleaning be borne by the City; 

(4) The cost of temporary traffic controls be borne by 
the City. 

- CARRIED UNANIMOUSLY 
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Victoria Drive Annual Gala 
Day Grant Request (Clause 3) 

MOVED by Aid. S^^^eeney, 

THAT a grant of up to $500.00 be made to the Victoria Drive 
Community Hall Association in connection with temporary signing 
and extra street cleaning required for the Association's annual 
gala day parade to take place on Saturday, June 19, 1976. 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 


Finance Matters 
( May 23, 19 76) 

The Council considered this report which contains five 
clauses identified as follov;s: 

CI. 1: Tenders for Oakridge Police Sub-Station Addition 
CI. 2: Downtown Parking Corporation - Tax Refund Notes 
CI. 3: Park Board - Staffing (Clerical Position in Chief 

Cashier's Office) 
CI. A: Additional Staff - Property & Insurance Division, 

Finance Department 
CJ . j: Kiwanis Senior Citizens' Housing -■ Yukon at 

Fj . \-i . Ma r i ne L) i: i ve 


'L'':\e Council took action as follows: 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Finance Matters 
(May 28, 1976) (cont'd) 

C lauses 1, 2, 3 and 4 

MOVED by Aid. Volrich, 

THAT the recommendations of the City Manager contains i in 
C .auses 1, 2, 3 and 4 be approved. 

- CARRIED UNANIMOUSLY 

Kiwanis Senior Citirens' Housing - 
Yukon at S.W. Marine Drive (Clause 5) 

MOVED by Aid. Bird, 

THAT the expenditure by the City of approximately $12,000 
be approved to cover the cost of installing concrete curbs and 
gutters, concrete sidewalk and asphalt surfacing between the 
existing paved strips and the curb and gutter on Yukon St:-eet 
abutting the Kiwanis-Soroptimist Senior Citizens' Housing 
Project at 8080 Yukon Street. 

- CARRIED 

(Alderman Bowers opposed) 


(During consideration of the foregoing Clause, 
iQderman Harcourt returned to the meeting.) 


Personnel Matters 
(May 28, 1976) 

Leave of Absence with Pay - Ciiptain 
R. Ross, Fire Department (Clause 1) 

MOVED by Aid. Bird, 

THAT Council grant Captain R. Ross, Vancouver Fire 
Department, 15 days leave of absence with pay from July 12 1976, 
to July 30, 1976, in order that he may complete his commitnent as 
Assistant Manager of Canada's Olympic Rowing Team. 

- CARRIED UNA'IIMOUSLY 


Property Matters 
(May 28, 1976) 

The Council considered this report which contains three 
clauses identified as follows: 

Cl. 1: Tenders re Coffee Shop in Britannia Community 

Services Centre 
Cl. 2: Demolitions - 2823-25 & Rear Dwelling at 2831 

Point Grey Road 
Cl. 3: Sale of Property - N/S Adanac between Kootenay 

and Skeena and N/S King Edward between Prince 

Edward and St. George 

The Council took action as follows: 

Clauses 1, 2 and 3 

MOVED by Aid. Volrich, 

THAT the recommendations of the City Manager contained in 
Clauses 1 and 3 be approved and Clause 2 be received for 
information. 


2Q7 
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- CARRIED UNANIMOUSLY 


208 


Regular Council, June 1, 1976 14 

CITY MANAGER'S AND OTHER REPORTS (cont'd) 

B. Property Endowment Fund - 
Properties withheld from Sale 

Council had for consideration a report of the City Manager 
dated April 22, 1976, in which the Supervisor of Property and 
Insurance reported on behalf of the Property Endowment Fund 
Board on the matter of properties withheld from sale. 

MOVED by Aid. Kennedy, 

THAT the recommendation of the City Manager contained in 
this report be approved. 

- CARRIED UNANIMOUSLY 

C . Family Housing - Apartment Form 

The Council considered a Manager's report dated May 18, 1976, 
in which the Director of Housing reported on the matter of family 
housing - apartment form. 

MOVED by Aid. Harcourt, 

THAT the proposals submitted by the Director of Housing with 
respect to family housing - apartment form, be approved; 

FURTHER THAT the Director of Housing be instructed to submit 
the proposals to the Federal and Provincial Governments foa 
approval. 

- CARRIED UNANIMOUSLY 

D. Vancouver East Lions Club, 
1717 Adanac Street - D.P.A. 

The Council considered a report of the City Manager dated 
May 28, 1976, in which the Director of Planning reported on the 
proposed senior citizens apartment building on site and further, 
to Council's action of May 18, 1976. 

MOVED by Aid. Harcourt, 

THAT alternative 2(a) quoted in the Manager's report be 
approved. 

- CARRIED 

(Aldermen Bowers and Cowie opposed) 

(Aldermen Harcourt and Volrich will endeavour to be present at 
the Board of \'ariance meeting when this item is on the agenda.) 


I. Report of Standing Committee 
on Community Services, 
May 12, 19 76 

Multi-Use Centre - Central/Oliver 
Hotels (Clause 1) 


MOVED by Aid. Rankin, 

THAT the recommendations of the Committee contained in 
this Clause be approved. 

- CARRIED UNA JIMOUSLY 

II. Report of Standing Committee 
on Finance & Administration, 
May 13, 1976 


Health Department - Space 
Requirements (Clause 1) 

MOVED by Aid. Volrich, 

THAT the recommendations of the Committee contained in 
this Clause be approved. 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 


III. Report of Standing Committee 
on Community Services, 
May 13, 1976 

The Council considered this repo: t which contains four 
clauses identified as follows: 


CI. 1: Steams Hot Dogs - Request for Extension 

of Hours 
CI. 2: Red Door Rental Aid 

CI. 3: City Involvement in Police and Community 

Services Project in Southeast Vancouver 
CI. 4: Social Services Grants - Quarterly Report 


The Council took action as follows: 


Clauses 1, 3 and 4 


MOVED by Aid, Rankin, 

THAT Clcuses 1 and 3 be received for information and the 
recommendaticns of the Committee contained in Clause 4 be 
approved. 

- CARRIED UNANIMOUSLY 

(Clause 4 was carried unanimously and by the required 
majorit^O 

Red Door Rent il Aid 
(Clause 2) 


MOVED by Aid, Rankin, 

THAT the resolution of the Committee contained in this 
Clause be received for information and the recommendation be 
approved. 

- C^'RRIED UNANIMOUSLY 


IV. Report cf Standing Committee 
o\ Planning and Development, 
M ay 13, 1976 

The Council considered this report which contains five 
clauses identified as follows: 


CI. 
CI. 


CI, 
CI. 
CI. 


1 
2 


Monthly Status of Rezoning Applications 

Kitsilano Area Planning Program - Apartment Area Plan 

Implementation of Policies Relating to 

Street Improvements 

Heritage Designation 'B' Schedule 

Reports on Still Creek 

Public Open Space Potential of the Gastown 
Right-of-Way 


The Council took action as follows: 


Clauses 1, 2, 3, 4 and 5 


MOVED by Aid. Bowers, 

THAT Clauses 1 and 4 be received for information and the 
recommendations of the Committee contained in Clauses 2, 3 and 
5 be approved , 

- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

V. Report of Standing Committee 
on Housing and Environment, 
May 20, 1976 

The Council considered this report which contaiis four 
clauses identified as follows: 


CI. 1: Fire By-law - Emergency Lighting Requirements 

5475 Vine Street 
CI. 2: Housing and Relocation Services 
CI. 3: Victory Hotel, 391 Powell Street - 

Proposal to Purchase 
CI. 4: Fairview Slopes Policy Plan - Housing 

and Social Mix 


The Council took action as follows: 


Clauses 1 and 3 


MOVED by Aid. Harcourt, 

THAT Clause 1 be received for information and the recommendation 
of the Committee contained in Clause 3 be approved. 


- CARRIED UNANIMOUSLY 


Housing and Relocation 
Services (Clause 2) 

MOVED by Aid. Kennedy, 

THAT Council approve additional funding to September 30, 19 76, 
to the Red Door Rental Aid Society and the Y.W.C.A. Rooms Registry 
in the amounts of $18,000 and $10,000 respectively; 

FURTHER THAT recommendations B and C of the Committee 
contained in this Clause be approved and the following be 
added as recommendation C : 

"D. THAT the Director of Social Planning report back to 
Council, with statistics, on the operation of the 
above two rental agencies before the end of July, 
1976." 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 

(An earlier motion by Alderman Harcourt to approve funding 
in the amount of $53,000 for the Red Door Rental Aid 
Society and $30,000 for the Y.W.C.A. Rooms Registry was 
put and lost. 

Opposed: Aldermen Bowers, Kennedy, Sweeney and Volrich) | 

Fairview Slopes - Policy Plan - 
Housing & Social Mix (Clause 4) 

It was agreed to defer consideration of this Clause until 
later this day when Council will be dealing with Report IX on 
the subject. See page 19. 


VI. Report of Standing Conmittee 
on Finance & Administration, 
May 20, 1976 

The Council considered this report which contains two 
clauses identified as follows: 

CI. 1: Park Board Responsibility Matrix Study 
CI. 2: The Highland Echo 

The Council took action as follows: 

cont'd. . . 4 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Report of Standing Committee 
on Finance & Administration, 
May 20 , 1976 (cont'd) 

Park Board Responsibility 
Matrix Study (Clause 1) 

MOVED by Aid. Volrich, 

THAT recommendations A to of the Committee contai led in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 

Commissioner Brown, Chairman of the Park Board, spoke briefly 
to recommendation 7(6) of the Steering Committee re possession of, 
exclusive jurisdiction and control of, real property. 

MOVED by Aid. Boyce , 

THAT recommendation 7(6) of the Steering Committee referred 
to in the Standing Committee's report page 5(P), and reading as 
fellows, be approved: 

"7(6) Possession of, and exclusive jurisdiction and control 
of real property includes the authority to determine 
how such real property shall be used, what fees or 
rental charges shall be levied; and what improvements 
shall be made thereon, including the removal or 
demolition of any existing improvements." 

- CARRIED 

(Aldermen Rankin and Sweeney) 

The Highland Echo 
(Clause 2) 


MOVED by Aid. Volrich, 

THAT Clause 2 be received for information. 

- CARRIED UNANIMOUSLY 


VII. Report of Standing Committee 
on Community Services, 
May 20, 1976 

The Council considered this report which contains nine 
clauses identified as follows: 

CI. 1: Liquor Permit Application - 

1251 Howe Street 
CI. 2: Liquor Permit Application - 

1094 Richards Street 
CI. 3: Liquor Permit Application - 

10 3 Denman Street 
Cl. 4: Neighbourhood Pub Application - 

2354-2356 West 41st Avenue 
Cl. 5: Results of Petition Plebiscite on Pub 

Application - 3728 Clark Drive 
Cl. f: Enumeration of Voters in the Downtown 

Eastside Area 
Cl. '■' : Sale of Glue to Juveniles 
Cl. Shannor Day Care Centre 

Cl. ": City Irvolvement in Police and Community 
Services Project in Southeast Vancouver 

The Counc. 1 took action as follows: 

Clauses 1 to 9 inclusive 

MOVED by Aid. Rankin, 

THAT the recommendations of the Committee contained in 

Clauses 1, 2, 3, 5 and 8 be approved and Clauses 4, 6, 7 and 

9 be received for information. 


- CARRIED UNANIMOUSLY 
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VIII. Report of Standing Committee 
on Community Services, 
May 21, 1976 


Establishment of Detoxification 
Facility at China Creek Park 
(Clause 1) 


MOVED by Aid. Rankin, 

THAT this Clause be received for information. 

- CARRIED UNANIMOUSLY 

(The Mayor advised that he has been appointed to the Advisory 
Committee of the Alcohol and Drug Commission and, at the last 
meeting of the Advisory Committee, he obtained the agreement of 
the Committee to record several items as joint high priorities 
including the Downtown Detoxification Centre as well as a 
detoxification centre in the Eraser Valley.) 


IX. Report of Standing Committee 
on Planning and Development, 
May 25, 1976 


Fairview Slopes Policy 
Plan (Clause 1) 


Alderman Bowers requested that Policy 2 7 be amended by 
changing the word "and" after Fairview Slopes to "by". The 
Council so agreed. 

MOVED by Aid. Bowers, 

THAT Policy 3 be amended by inserting the following after 
the words "January 1, 1975": 

"or up to 50% of the floor area whichever is the greater". 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers, 

THAT recommendation N of the Committee on page 12 cf the 
Clause, be approved after amendment to read as follows: 

"That Policy 41 relating to p sdestrian-oriented 
community facilities be referred to the False 
Creek Pr oject Manager for co'iunent and report 
back ." ^ 

- CARRIED UNANIMOUSLY 

(Underlining denotes 
amendment) 

MOVED by Aid. Bowers, 

THAT recommendation A of the Committee contained in this 
Clause be approved after amendment to read as follows: 

"That the foregoing Policies 1, 2, 3 as amended this day, 
5, 6, 7, 8, 9, 10, 11, 12 excluding 12 (1) and 12 (q) , 15, 
16, 17, 18 and 19 be adopted and the Director of Planning 
instructed to prepare a modified CRM District Schedule 
based on these policies and apply for rezoning." 

- CARRIED UNANIMOUSLY 

(Underlining denotes 
amendment) 


cont ' d 


Board of Administration, September 4, 1970 


573 

(WORKS - 6) 


Clause 7 Cont/d. 


City Engineer Unit Contractors 
Section A $ 151 ,700 $ 189,830 

Section B 67,400 156,630 

$ 219,100 $ 346,460 


The work was in two parts : 


Section A - Shareable with Senior Governments 
Section B - Non-shareable 


These were unit price tenders, in which the prices bid were 
extended on estimated quantities for the comparison of tenders 
but payment would be made on final measured quantities. The 
significant comparisons are thus: 

Tender Section "A" Section "B" A + B 


City Engineer 

$ 134,835. 

00 I 

1 59,916. 

00 

$ 194,751. 

00 

Incl. 12-g-% Engineering 

$ 151,700. 

00 s 

^ 67,400. 

00 

$ 219,100. 

00 

United Contractors Ltd. ; 

1 168,739. 

58 i 

$ 139,230. 

69 

$ 307,970. 

27 

Incl. 12-g-% Engineering J 

^ 189,830. 

00 i 

^ 156,630. 

00 

$ 346,460. 

00 

Estimated Costs Using Actual Quantities 

and Tendered 

Unit Prices 

City Engineer S 

^ 154,056. 

00 i 

^ 62,621. 

00 

$ 216,677. 

00 

Incl. 12^% Engineering S 

t 173,313. 

00 i 

I 70,323. 

00 

$ 243,636. 

00 

United Contractors Ltd. I 

t 181,745. 

00 1 

^ 127,127. 

00 

$ 308,872. 

00 

Incl. 12^% Engineering ; 

I 204,463. 

00 i 

^ 143,017. 

00 

$ 347,480. 

00 

Actual Costs (As at July 

31, 1970) 






City Engineer i 

^ 158,111. 

66 1 

; 58,619. 

19 

$ 216,730. 

85 

Incl. 12i'fo Engineering i 

^ 177,875. 

62 1 

; 65,946. 

59 

$ 243,822. 
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This tabulation shows: 

(A) That the actual cost of the work done by the City Engineer, 
$243,822. was less than 1% over the estimated price, using 
actual quantities, of $243,636. 

(B) That the cost of the work, if done by the lowest private 
tender would have been $347,480. or 43% greater than by doing 
the work with City forces. 

The work was completed on May 2, 1970 except for the street 
repairs in Section B which are not included in the sewer 
contract or in the above figures." 

Your Board submits the matter to Council for INFORMATION. 
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Report of Standing Committee 
on Planning and Development, 
May 25, 1976 (cont'd) 


Fairview Slopes Policy Plan 
(Clause 1) (cont'd) 


MOVED by Aid. Bowers, 

THAT recommendations B to M and of the Committee contained 
in this Clause be approved. 

- CARRIED 

(Alderman Kennedy opposed) 

MOVED by Aid. Kennedy in amendment, 

THAT recommendation H of the Committee contained in this 
Clause be deleted. 

- LOST 

(Aldermen Bird, Boyce, Cowie, Harcourt, Rankin, Sweeney, 
Volrich and the Mayor opposed) 

MOVED by Aid. Volrich in amendment, 

THAT recommendation H of the Committee contained in this 
Clause be amended by deleting Policy 24. 

- LOST 

(Aldermen Bird, Cowie, Harcourt, Rankin, Sweeney and 
the Mayor opposed) 

The motions to amend having lost, the motion by Alderman 
Bowers was put and CARRIED. 

MOVED by Aid. Rankin, 

THAT the City shall purchase, as soon as possible, 
sufficient land to build 80 units of social housing. 

- LOST (Tie vote) 

(Aldermen Bowers, Cowie, Kennedy, Volrich and the 
Mayor opposed 


Report of Standing Committee 
on Housing and Environment, 
May 20, 1976 (cont'd) 


Fairview Slopes - Policy Plan - 
Housing & Social Mix (Clause 4) 
(cont'd) 


MOVED by Aid. Bowers, 

THAT this Clause of the report of the Standing Committee 
on Housing and Environment dated May 20, 1976, be received 
only, in view of action taken by Council on the detailed 
report of the Standing Committee on Planning and Development 
dated May 25, 1976. 


- CARRIED UNANIMOUSLY 
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X. Report of .Standing Committee 
on Planning and Development, 
Mav 27, 19 76 


Proposed Area Development Plan 
Area lOA - False Creek (Clause 1) 

MOVED by Aid. Bowers, 

THAT the recommendation of the Committee contained in this 
Clause be approved after amendment to read as follows: 

"That the Director of Planning be instructed to nake 
application to establish an Area Development P. an 
for Area lOA in False Creek and refer such 
application to a Public Hearing, subject to any 
necessary amendments beini^ to the mutual 
satisfaction of the officials concerned." 


- CARRIED UNANIMOUSLY 

(Underlining denotes 
amendment) 


C0MMIT1EE OF THE WHOLE 

MOVED by Aid. Bowers, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers, 
SECONDED by Aid. Sweeney, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


BY-LAWS 

1. BY-LAW TO AJ4END BY-LAW NO. 4450, 
BEING THE LICETJSE BY-LAW (Self- 
Serve Gas Stations) 


MOVED by Aid. Cowie, 
SECONDED by Aid. Sweeney, 

THAT the By-lav; be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Cowie, 
SECONDED by Aid. Sweeney, 

THAT the By-lav? be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 


- CARRIED UNANIMOUSLY 
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BY-LAWS (ccnt'd) 


2. BY-LAW TO AMEND BY-LAW NO. 2 84 i, 
BEING THE STREET AND TRAFFIC BY- 
LAW (Increase fees for temporary 
occupancy of street space) 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Bird, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNJ^NIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it vv is 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Bird, 

THAT the By-law be given second and third readings and the 
Mi yor and City Clerk be authorized to sign and seal tie B^-law. 

- carrie;d unanimously 


3. by-law to amend by-law no. 3575 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW. 

(To Establish a Building Line 
on Point Grey Road) 

MOVl^D by Aid. Bowers 
SECONDED by Aid. Harcourt 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Bowers 
SECONDED by Aid. Harcourt 

THAT the By-law be given second and third readings and the 
Mayor and city Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

(Aldermen Marzari, Rankin and Sweeney were excused from 
voting on this By-law) 


MOTIONS 


A. Allegation of Land for Lane 

Purposes - 2146 West 6th Avenue 

MOVED by \ld . Bird, 
SECONDED by Aid. Cowie, 

THAT WHEREAS the regisitered owner has conveyed to the City of 
Vancouver, for lane purposes, the following described lands: 

South 10 feet of Lot 6, Block 284, District 
Lot 526, Plan 590 

(2146 West 6th Avenue) ; 


cent' d. . . 
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MOTIONS (cont'd) 

Allocation of Land for Lane Purposes 
2146 West 6th Avenue (cont'd) 


AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes, and declared to form and constitute portions of 
lane . 

- CARRIED UNANIMOUSLY 


B. Allocation of Lands for Road Purposes 
(1727 West Broadway) 

MOVED by Aid. Bird 
SECONDED by Aid. Cowie 

THAT WHEREAS the registered owner has conveyed to the City of 
Vancouver, for road purposes, the following described lands: 

1. North 10 feet of Lot "C" (Explanatory Plan 4644), of 
Amended Lot 13, (see 155186-L) , Block 328, District Lot 
526, the same as shown outlined red on plan prepared 
by A. Burhoe, B.C.L.S. dated August 22, 1974, and marginally 
numbered LF 7139, a print of which is annexed hereto. 

(1727 West Broadway) 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for road purposes. 

BE IT THEREFORE RESOLVED THAT the above described lands so 
conveyed be , and the same are hereby accepted and allocated for 
lane purposes, and declared to form and constitute portions of road. 

- CARRIED UNANIMOUSLY 


1 . HOSPITAL STRIKE 

Alderman Volrich requested, and received permission, to 
withdraw his motion with respect to the Hospital Strike. 


2 . LEAVE OF ABSENCE 

MOVED by Aid. Harcourt 
SECONDED by Aid. Volrich 

THAT Alderman Boyce and Alderman Bowers be granted leave 
of absence as follows: 

Alderman Boyce - June 6 to and including July 12 , 
Alderman Bowers - June 9 to and including June 28. 


- CARRIED UNANIMOUSLY 
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MOTIONS (cont'd) 


3. Leave of Absence - 
Alderman Rankin 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Volrich, 

THAT Alderman Rankin be granted leave of absence from 
July 1st, to 31st, 1976, inclusive. 

- CARRI3D UNANIMOUSLY 

4. Leave of Absence - 
Alderman Sweeney 

MOVED by Alderman Sweeney, 
SECONDED by Alderman Bird, 

THAT Alderman Sweeney be granted leave of absenoe from 
June 17th, to 27th, 1976, inclusive. 

- CARRI-^D UNANIMOUSLY 

ENQUIRIES AND OTHER MATTERS 


Alderman Kennedy - 
Harbour Park Development 


advised that he h<id received rom 
the Director of Ltjgal Service , 
the lease on Harbour Park anc had 
read same with in:erest. He 
advised all membe :s of Counci I to 
read the lease forthwith. 


Alderman Volrich - 
Parking for Restaurant and 
Fish Market: Safeway property 
at 2315 West 4th Avenue 


referred to a letter he had 
received from Mr. C. Rasiz who has 
purchased the property at 2340-2 344 
West 4th Avenue which is in very rur 
down and bad shape. His contractor 
has advised that it be demolished 
and the owner would like to replace 
the present building with a two- 
storey structure containing a fish 
market on the ground level and a 
high-class seafood restaurant on 
the upper level. However, they are 
unable to provide sufficient 
parking according to the City's 
By-laws, but have oral permission 
from Canada Safeway Limited to use 
their parking facilities across 
the street for patron parking. 


MOVED by Aid. Volrich, 
SECONDED by Aid. Harcourt, 

THAT Council request the Director of Planning to give 
favourable consideration to the use of Canada Safeway Limited 
parking facilities at 2315 West 4th Avenue in connection with 
parking for the proposed restaurant and fish market at 2340 - 
2344 West 4th Avenue. 

- CARRIED 


(Alderman Sweeney opposed) 
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KrK)UI]ML:S AND OTHER ^4ATTERS (cont'd) 


Alderman Bird - 

Damage to 1109 East 10th 


advised he had rect ived a letter 
from Mr. Wm. Jarvij , owner of 
1109 East 10th Aveiue, asking 
that he investigate the damage 
done to his building by a pile 
driver working on the boulevard 
adjacent to his property with 
respect to connecting sewer 
pipes with the lor i Sewage Plan . 


The Mayor directec that this 
matter be referrec to the Direc or 
of Legal Services for investigation 
and report. 


Alderman Cowie - requested that Council ask the 

Kerr Road Dump Park Board to change the signs 

on the Dump to re:;trict not onl 
motorcycles but a .1 motor-drive 
vehicles . 


The Mayor so directed. 


Alderman Rankin - 

Increase of Faes for Rental 

of P.N.E. Booths 


advised of a complaint from an 
exhibitor, Mr. A. Stickney Harris, 
that the P.N.E. has increased t eir 
rental rates for booths for thi 
year's exhibition by a consid- 
erable amount. 


Alderman Sweeney indicated he w uld 
refer this matter to the next 
meeting of the P.N.E. Board anc 
advise Alderman R.inkin of the 
outcome . 


Alderman Boycc - referred to the hc.rdship imposed 

Parking Along 4th Avenue on citizens by the restrictions 

During Habita . with respect to pa rking along or e 

side of 4th Avenue adjacent to he 
Habitat Forum for the duration f 
the Forum. 


The Mayor directec that the Cii 
Manager look into this matter c d 
advise Alderman Bcyce. 


The Council recessed at approximately 6:10 p.m. to reconvene 
at 7:30 p.m. 
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The Council reconvened in the Council Chamber at 7.30 p.m., 
with Alderman Kennedy, Deputy Mayor, in the Chair and the following 
members present: 

PRESENT ; Alderman Kennedy (Deputy Mayor) 

Aldermen Bowers, Bird, Cowie, Harcourt, 
Sweeney, Rankin and Volrich 

ABSENT ; Mayor Phillips, (Civic Business) 
Alderman Boyce, 

Alderman Marzari (Leave of Absence) 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Bowers 
SECONDED by Aid. Sweeney 

THAT the Council resolve itself into Committee of the Whole, 
Alderman Kennedy, Deputy Mayor, in the Chair. 

- CARRIED UNANIM0USL"5( 

DELEGATIONS 

Development Permit Application #73221 - 
3543 Point Grey Road - (Mrs .Margery Dallas ) 

The Council further considered Clause 7 of the City Manager's 
Report, (Building and Planning Matters) dated May 28, 1976, in which 
the Director of Planning reports on a request from Mrs. Margery 
Dallas of 3543 Point Grey Road for a Development Permit to construct 
a solarium as an accessory building in the rear yard of her dwelling. 
The historic position is set out in the report, in which it is noted 
Mrs. Dallas does not agree with the Department's conclusions being 
based on the 'Fountain Survey of 1929' to determine the size of the 
property . 

Mrs. Dallas spoke to the Council and Mr. A. Floyd - Supervisor 
of the Development Permit Group, spoke to the Director of Planning 's 
report . 

MOVED by Aid. Rankin 

THAT, if Mrs. Dallas wishes her property to be assessed on 
its proper area, she be asked to produce a B.C. Land Surveyor's 
Certificate for her property. 

- CARRIED UNANIMOUSL^ 


Tax Buyers; By-law to Regulate 

In connection with the Community Services Committee's report 
of April 29, 1976, in which recommendations are set out respecting 
a by-law to regulate the operations of Income Tax Buying ■ 'ompanies , 
delegations were heard as follows; 


Cont'd . 
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DELEGATIONS (Cont'd) 
Tax Buyers: By-law to Regulate. ( Con t ' d ) 


Ms. J. Swanson, Downtown Eastside Residents' 
Association, brief filed dated May 11, 1976. 

Rev. John Shaver, First United Church. 

Ms. Shelley Rivkin, Consumer Action League, 
brief filed dated June 1, 1976. 


Miss Anne Stewart, Lawyer, on behalf of the 
B.C. Discounters Association - 


MOVED by Aid. Bird 

THAT the recommendations of the Standing Committee on Community 
Services, under date of April 29, 1976, with respect to a by-law to 
regulate the operations of Income Tax Buying Companies, be approved. 

- CARRIED 

(Aid. Bowers, Sweeney and Volrich opposed) 

MOVED by Aid. Bird 

THAT City Council write to the Federal Minister of Nat; onal 
Revenue and request appropriate action be taken to amend th( Income 
Tax Act to provide that income tax refunds shall be non-ass gnable . 

- CARRIED UNANIMOUSLY 


Neighbourhood Pub - 
1445 East 41st Avenue . 

The Council, on April 13, 1976, approved an application for a 
neighbourhood pub at 1445 East 41st Avenue. Subsequently, Mrs. 
Rene Monterey, President of the New Horizons Club at Menno Court, 
1751 East 43rd Avenue, requested an opportunity to speak to Council 
on this matter, and this request was granted. However, at today's 
meeting Mrs Monterey failed to appear. 

The Council, therefore, took no further action on the matter. 


Cultural Grant: Columbia Society of the Arts. 

Ms. M. Turner appeared on behalf of the Columbia Society of 
the Arts, appealing the recommendation of the Finance and Admin- 
instration Committee of March 25, 1976, i.e. that a grant be not 
approved for this organization. The requested grant was in the 
amount of $8,500 and it was noted that the Director of Social 
Planning did not support the request. 

MOVED by Aid . Bowers 

THAT the recommendation of the Finance Committee ]>e approved and, 
therefore, no further action be taken on the grant request. 

- CARRIl D UNANIMOUSLY 


Supporting the 
recommendations 
of the Standing 
Committee . 

Opposing the 
Standing Committee' 
re commendatio is . 
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DELEGATIONS (Cont'd) 


Cultural Grant; Vancouver Bach Choir . 

Mr. Paul Birch, representing the Vancouver Bach Choir, appeared 
and enquired if the matter could be deferred for cons id€;ration when 
more members of Council were present, and explained thai: the request 
is for a grant equal to the rental of the Queen Elizabeth Theatre 
for performances of the "Messiah" on December 10th, 12th, 13th and 
15th, and for a dress rehearsal on the evening of December 9th, 1976. 

The Council noted that the recommendation of the Finance? and 
Administration Committee is that a grant of $750 be approved . 

MOVED by Aid. Rankin 

THAT this application be deferred until early in the Fall, 
when a full Council is present. 


RISE FROM COMMITTEE OF THE WHOLE 

MOVED by Aid. Sweeney 

THAT the Committee of the Whole rise a.id report. 

- CARRIED UNANIMOUS ;,Y 


ADOPT REPORT OF COMMITTEE OF THE WHOLE 

MOVED by Aid. Sweeney 
SECONDED by Aid. Bird 

THAT the report of the Committee of the whole be adopted. 


- CARRIED UNANIMOUSLY 


- CARRIED UNANIMOUSLY 


The Council adjourned at 8.45 p.m. 


The foregoing are Minutes of the Regular Council Meeting 
of June 1, 1976, adopted on June 15, 1976. 



MAYOR 
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Manager's Report, May 28, 1976 (WORKS - 1) 


WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 

RECOMMENDATIONS : 

1. Closure of Portion of the Lane North of Nassau Drive at Argyle Drive 
Abutting Lot 18, Block 3, D.L. 728, Plan 1A623 


The City Engineer reports as follows: 

"An application has been received from the owners of Lot 18, Block 3, D.L. 728, 

to purchase portion of the lane abutting their lot. The area requested is presently 

being used for parking and is not required for lane. 

I RECOMMEND that all that portion of lane shown outlined red on plan marginally 
numbered LF 7673 be closed, stopped up and conveyed to the abutting owners, subject 
to the following conditions: 

(a) The applicant to pay $3,262.50 in accordance with the recommendation of the 
Supervisor of Property and Insurance. 

(b) The applicant to pay for the removal or relocation of a catch basin at an 
estimated cost of $300. 

(c) The portion of closed lane to be consolidated with the abutting lands." 
The City Manager RECOMMENDS that the foregoing report be approved. 


2 . Local Improvements on the "Initiative Principle" 

The City Engineer and the Director of Finance reports as follows: 

" First Step 

As required by the Local Improvement Procedure By-Law, projects for 
pavement and curbs on arterial streets, shown in the following list, are advanced 
to Council on the 'initiative Principle': 

Nelson Street - Homer Street to Mainland Street 
Mainland Street - East Side only - Smithe Street to 

approximately 5A1 feet south. 
Boundary Road - Vanness Avenue North to approximately 

282 feet south of Kingsway. 

Smithe-Nelson Couplet 

The proposed Smithe-Nelson Couplet (an integral part of the Downtown 
Plan Street System) was the subject of the Manager's Report dated April 23, 1976, 
which was approved by Council on May 11, 1976. To develop this couplet. Nelson 
Street between Homer and Mainland, which has only a partially paved uncurbed 
surface, will require a permanent pavement with concrete curbs on both sides, 
except for a short section on the north side immediately west of Mainland Street. 
Mainland Street between Nelson and Smithe has a permanent concrete pavement with 
curb on the West Side of the street, btit the East side of the street has no curbs 
and only a light asphaltic pavement. A permanent pavement with curbs for the 
East side of this block will be required to accommodate the increased traffic 
volume when the Smithe-Nelson Couplet is implemented. In keeping with City policy, 
this work is being initiated under the Local Improvement procedure. 

Boundary Road 

The increased traffic volume on Boundary Road at Kingsway has concerned 
both Vancouver and Burnaby in recent years. The completion of the B.C. Telephone 
Tower at the North East corner of Boundary Road and Kingsway will add an additional 
traffic load at this intersection which cannot be handled adequately with the 
existing pavement facilities. The Burnaby Municipal Engineer is desirous of 
developing a six lane pavement with left turn bays on Boundary Road from Vanness 
Avenue to the lane South of Kingsway to provide adequate facilities for the expected 
traffic and has requested the City of Vancouver to share the cost of this improvement 
on a 50-50 basis. This cost sharing is similar to the procedure used on a number 
of other projects in previous years for the paving of Boundary Road from 29th Avenue 
to Burrard Inlet. The proposed street alignment is the result of numerous discussions 
between ourselves and Burnaby. In accordance with City policy, the project is being 
initiated under the Local Improvement procedure. 

Cpnt'd . . . 
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Board of Administration, September 4, 1970 (WORKS - 7) 

RECOMMENDATION : 

8. Development Permit No. 48152 - 
First Phase Project 200 

The Corporation Counsel reports as follows: 

"I have received the following letter dated August 28, 
1970 to the City Clerk from Davis & Company, solicitors 
for Project 200: 

'On behalf of Project 200 Investments Limited, 
by letter dated April 22, 1970, we requested an 
extension of the time for completion of the 
following Agreements with the City: 

a) the grant to the City of the right to construct 
an elevated highway over areas "A" and "B" as 
shown on Plan SK 2-1; 

b) the grant to the City of a continuous public 
pedestrian access at Plaza level over Canada 
Square; 

c) the agreement in respect of the construction 
by Project 200 along Granville Street of a 
walkway for pedestrian access to the Plaza of 
Canada Square. 

At the time we wrote our letter the Agreement granting 
the City the right to construct the extension of 
Cordova Street over the Canadian Pacific's land had 
been concluded. 

We are pleased to confirm that the provisions of the 
Agreements referred to in paragraphs 2 and 3 of this 
letter have been agreed upon and the Agreements are 
in the process of being executed by the parties. 
However, due to the complexity of all of the Agreements 
and to the absence from time to time of representatives 
of the parties on vacation, while the provisions of the 
Agreements concerning the construction of the elevated 
highways over areas "A" and "B" have been agreed in 
principle and most of the wording has been settled by 
the parties , the Agreements have not yet been approved 
in detail by all of the parties. It is therefore 
requested that the time for completion of the Agree- 
ments concerning areas "A" and "B" be extended for a 
time sufficient to permit their approval in detail by 
all of the parties. 

At this time we wish to express our appreciation for 
the co-operation which we have received from the 
representatives of the City in settling all of the 
terms of the Agreements and to assure you that we will 
continue our efforts to conclude the Agreements without 
delay. ' 

I concur with the statements made in this letter and would 
recommend that the extension be granted." 


Your Board 

RECOMMENDS the foregoing report of the Corporation Counsel be 
adopted. 


Manager's Report, May 28, 1976 (WORKS - 2) 

Clause 2 Cont'd 

This project also includes reconstruction of the Vanness railway structure 
to provide a 4-lane facility with an adequate vertical clearance. This work has 
always been part of the plan for improving Boundary Road. Improvements to the 
overpass are required to provide adequate traffic handling capabilities along this 
section of Boundary Road which will become more important with the opening of the 
new B.C. Tel building and the further development of the adjacent Burnaby Town 
Center . 

Funds for the City's share of the cost, $103,000 can be made available from 
the original allocation for the paving of Boundary Road because of the shortening 
of the project and because of a reduced estimate for reconstruction of the overpass. 
Approval of the overpass should be dealt with when Council is considering the 
Local Improvement project for paving Boundary Road subsequent to a Court of Revision 
and a report will be submitted at that time. 


Boundary Road Cost Sharing 

The cost sharing for the Boundary Road paving project, as agreed to by 
Burnaby is as follows : 

Total estimated cost $260,000 
less : 

(a) Money on deposit with Burnaby from 
B.C. Telephone Company 

(a Burnaby rezoning requirement) $106,000 $106,000 

$154,000 

(b) Burnaby 's share of the balance (50%) $77, 000 $ 77,000 
(Total chargeable to Burnaby $183,000) 

Vancouver's share $ 77,000 

Less Property Owner's Share $ 17,633 

Net City's Share $ 59,367 


Capital Funds 

The City's share of these improvements is available in the 1976 and 
prior Streets Captal Budgets. 

Second Step 

The Director of Finance submits the following report on the financial 
arrangements : 

' In accordance with the provisions of the Local Improvement Procedure 
By-Law, I am submitting the City Engineer's report dated May 21, 1976. 

The estimated total cost of these improvements is $327,655 and the net 
City's share of the cost is $104,275. 

I have to report that the necessary financial arrangments can be made 
to carry out this work. ' " 

The City JIanager has decided that is is desirable to undertake the 
projects referred to and RECOMMENDS that: 

(a) The reports of the City Engineer and Director of Finance be 
adopted together with the details of the Second Step Report 
on file in the City Clerk's Office. 

(b) The Court of Revision for the projects listed above be held 
at 2:00 P.M. Tuesday, July 27, 1976. 


NOTE: (Requires two-thirds affirmative vote of those present.) 



Manager's Report, May 28, 1976 (WORKS - 3) 


INFORMATION : 

3 . Tender Awards 

The City Manager submits the following report of the Purchasing 
Agent : 

"In accordance with Council policy, contracts for the following 
supplies were awarded by the City Manager/authorized City Officials: 

7 Gang Tractor Mower Assemblies 
1600 Gallon Flusher Trucks 
Propane Gas & Storage Tanks 
Vibratory Plate Compactor 
6" Centrifugal Pump 
Automobile 

Policemen's & Firemen's Caps 

Refuse Packer Body 

20 Ton Tilt Deck Trailer 

Supply of Reflective Sheeting 

4-Door Sedan Automobile 

Diaphragm Pumps 

Compact Automobile 

Copies of the details of these tender awards are attached." 


The City Manager submits the foregoing report for Council's 
INFORMATION. 


FOSi COUNCIL ACTION SEE PAGE(S)^0^».. 


A- 4 ^^25 


Manager's Report, May 28, 1976 . . . (BUILDING - 1) 


BUILDING & PLANNING 


INFORMATION 

1. Local Area Planning Workshop . 
The Director of Planning reports as follows: 

"On April 22, 1976, a Workshop was held at the Planetarium in order to bring 
together members of Council, City Staff, and citizens to discuss Local Area 
planning issues and to learn more about appropriate ways to respond to them. 
Thirty-six persons attended the Workshop (see Appendix I for list of names). 

The Workshop chaired by the Director of Planning began with introductions 
of those present. This was followed by four presentations. 

Dan Cornejo of the City Planning Department gave a planner's view and outlined 
the planning issues facing Vancouver neighbourhoods, described the City's 
response to the issues through Local Area Planning and Neighbourhood Improve- 
ment Programs, and raised a number of questions regarding the appropriateness 
of this response for the consideration of the workshop groups. 

Alderman Bowers then provided an Alderman's perspective by outlining the 
following concerns about certain aspects of Local Area Planning: 

- The citizens who get involved are special people: who are they, 
and are they representative? 

- The citizens can provide local expertise, but the planner should have 
the responsibility of bringing city-wide issues and priorities 

into local area planning discussions. 

- Some Aldermen feel that local area planning is a 'ward' approach 
to government which has been rejected on the basis of a 
plebiscite. 

- City Hall is intimidating to most people, and local area offices 
make the bureaucracy more approachable, but at a cost in terms 
of both money and time. 

- Local planning projects sometimes appear to Aldermen and citizens 
to take too long to produce tangible results. 

- Local area planning is only needed in neighbourhoods where change 
is threatening, but other areas should be monitored. It should be 
coupled with N.I. P. or other funding so that any needed community 
improvements can actually be delivered. 

- The local planner should have a high profile in the community, their 
presence should be publicized and people should know they can call 

the planner and get action. 

- Area planning programs should end with a celebration in the conmunity: 
the planners should not quietly slip away back to City Hall. 

Tom Hinkle of the Kitsilano Citizen's Planning Committee brought a larger issue 
into the discussion: the westward migration of Canadian people which is being 
accommodated through Local Area Planning efforts in Vancouver's inner 
neighbourhoods. He spoke strongly in favour of local area planning, while 
questioning the City's practice of stressing area planning in the inner 
neighbourhoods and thus directing a disproportionate share of growth to those 
neighbourhoods. 

Charlie Christopherson of the Mount Pleasant Citizen's Committee provided a 
viewpoint from an area which has not been involved with a local area planning 
program, but has seen a large amount of redevelopment in recent years. He 
stressed that the planning process merges with private developers' efforts at 
the citizens' level, expressed through the design of buildings which the 
citizens have to live with. In the absence of a neighbourhood planning process 
sensitive to neighbourhood needs, the neighbourhood is planned by real estate 
companies with little regard for the well-being of its people. 
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Clause NO. 1 Continued . 

The Workshop at this point separated into six discussion groups which mainly 
addressed themselves to the points raised in the Planning Department's 
presentation. What follows is a summary of points made in response to ten 
areas of concern regarding Local Area Planning in the City. While the 
different discussion groups varied considerably in their discussion methods, 
there was general agreement that Local Area Planning was an important part 
of Vancouver's planning process. 

1 . The Scope and Duration of Local Area Planning Programs 

Local planning programs should address themselves to all significant problems 
in a particular community, including social issues. Hence, the Terms of 
Reference and duration of programs will differ from neighbourhood to 
neighbourhood; a rigid model should not be imposed throughout the City. 
There was agreement that each program should operate with specified time 
targets. 

2. Size of Areas for Local Area Planning Programs 

There was concensus that the 22 local areas provide a good starting point for 
definition of appropriate neighbourhoods for planning, but that we should 
be flexible enough to alter them as issues emerge. There was one suggestion 
that the City be divided for planning purposes into significantly fewer 
areas (say 4) but that smaller programs continue within these areas along 
present neighbourhood boundaries. 

3. The 'Style' of Planning (Single-Issue "Troubleshooting" or Comprehensive 
Approach ) 

Again, the concensus was that no single model should be imposed but that 
each community should define its own approach. The "team" approach as in 
the West End was referred to favourably in terms of the amount of information 
which was made accessible to the community. The use of N.I. P. funding to 
do local area planning was criticized because of the limitations of N.I. P. 
in dealing with policy issues in the neighbourhood, while L.A.P. without 
N.I. P. or other funding was criticized in terms of the frustration that may 
arise from lack of money to implement projects identified in planning. 

4. Who Should Pay for L.A.P. and How ? 

There was agreement that Local Area Planning is properly a Civic responsibility 
but it was strongly suggested that costs should be shared by other levels 
of government whose policies often necessitate local area planning studies. 
The N.I. P. was seen as one way of accomplishing this. It was also suggested 
that as N.I. P. will finish in a few year's time. Council should instruct 
the Finance Department to come up with a way of continuously financing Local 
Area Planning (a development levy or sales tax were mentioned as possibilities) 

5. What are the Priority Areas for Local Area Planning ? 

Although problems were acknowledged to exist in all areas of the City, the 
most pressing are in the inner neighbourhoods (Kitsilano, Fairview, 
Mt. Pleasant, Cedar Cottage and Grandview) as well as Hastings and Marpole. 
It was pointed out that the choice of inner city neighbourhoods for planning 
programs often results in focussing growth in these areas while others in 
the outer ring maintain low density. Thus Local Area Planning is sometimes 
viewed negatively, as a harbinger of significant change in the community. 

6. The Level of Citizen Participation 

There was agreement that the existing level of citizen involvement is good, 
and that the City should continue to get as broad a base of citizen 
participation as possible. 

7. Who Should the Planner Be ? 

It was agreed that the Planner should be a City Employee, capable of bringing 
wider civic concerns into discussions of local planning issues. The Area 
Planner then has access to City Hall information and expertise which local 
citizens need. There were suggestions that contractual relationships should 
be established among the City, Planner and Community. Someone suggested that 
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Clause No. 1 Continued. 


the Planner should live in the community. The possibility of using 
consulting firms to do local planning was raised with the comments that 
they can more easily maintain an independent stance in the community, 
and have a fixed period of time to get the work done. Another suggestion 
was that citizen planners could be paid to continue after the intensive 
part of the planning program is completed. 

8. What is the City Council commitment to Local Area Planning? 

Council's position on Local Area Planning was observed to be fuzzy and not 
strong enough. An Alderman pointed out that a stronger commitment from 
Council is unlikely because there are not sufficient immediate benefits from 
this particular approach to planning to generate Aldermanic support. 

9. Local Planning in relation to City-wide Planning 

The importance of establishing overall policies such as housing policy for 
the City was agreed. It was noted that one of the Local Area Planner's 
responsibilities should be to bring wider concerns into the discussions 
at the neighbourhood level. There was no disagreement that Local Area 
Planning should properly occur within the context of duly established 
overall city policies. 


10. Who Should the Citizens Be? 


Again, it was stressed that as broad a base of citizen involvement as possible 
should be established. Pre-existing groups such as area councils should be 
drawn upon for citizen viewpoints, while elections of planning representatives 
from the community would give credibility and responsibility to citizen 
planners. 

It was agreed that these views would be reported to City Council for their 
information. 


The Planning Department will be following up this report with an analysis and 
review of Local Area Planning procedures based on the outcome of this 
Workshop. This will be presented to City Council for their consideration." 


The City Manager submits the foregoing report for the INFORMATION of City Council. 


m 
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RECOMMENDATION 

2. Text Amendment to CD-I By-law. Crofton Manor - 2803 West 
41st - Avenue. 


The Director of Planning reports as follows: 

"An application has been received from Mr. B.C. Esplen on behalf 
of Oak Bay Manor Ltd., requesting an amendment to the Zoning 
and Development Bylaw No. 3575 for the purpose of amending 
the CD-I Bylaw No. 4674 to add 'Personal Care for 46 units as 
a permitted use.' 

SITE DESCRIPTION 

The site is located on the North side of West 41st Avenue between 
Mackenzie and Trafalgar Streets. The site is zoned (CD-l) Compre- 
hensive Development District and is developed with Crofton Manor, a 
residence for retired and semi-retired persons. The CD-I Bylaw No. 
4674 is attached as Appendix A. 

The lands immediately surrounding Crofton Manor are zoned (RS-l) 
One Family Dwelling District and are developed with one-family dwell- 
ings, except for the site immediately to the west which was recently 
rezoned to (CD-1) Comprehensive Development District for townhouses 
and apartments (former Murray's Nursery). A church is developed 
immediately to the east. See Appendix B. 

HISTORY 

City Council at a Public Hearing held on November 22, 1971 approved 
the rezoning of the site from (RS-l) One-Family Dwelling District to 
(CD-l) Comprehensive Development District as contained in the CD-I 
Bylaw No. 4674. 

On January 28, 1972 the Technical Planning Board approved Development 
Permit Application No. 57781, thereby permitting the construction of 
a one-storey building with cellar to be occupied as a residence for 
retired and semi-retired persons, containing I88 units. On August 21, 
1973 a minor amendment to Development Permit No. 57781 decreased the 
number of units from I88 to l62 units. The floor space ratio is 0.447 
and 90 off-street parking spaces are provided, 13 of which are surface 
parking spaces. 

The drawings submitted by the applicant and marked 'Received City 
Planning Department - June 13 * 1975' indicate a change in the East 
Wing from 48 sleeping units to 46 personal care units, and a dining 
and lounge area. No increase in the floor area. 

It is xjonsidered the proposed change of use would not necessitate an 
increase in the existing ninety off-street parking spaces. 

A Development Permit Application No. 69443 was applied for by Mr. B.C. 
Esplan on February 26, 1975 to use a portion of the existing one-storey 
with cellar building on this site as a Personal Care Home. At that 
time the applicant thought it was a permitted use. The application 
was considered by the Director of Planning on March 10, 1975 and his 
recommendation was as follows: 
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Clause No. 2 Continued. 


'The Director of Planning has no objection to the proposed 
change of use of 46 units to Personal Care but, before 
making a final decision, the applicant is to first make the 
necessary application for the consideration of City Council 
to amend the CD-I Bylaw to permit the use.' 

The Vancouver City Planning Commission in its meeting of May 5> 1976 
when considering the application concurred with the recommendation 
of the Director of Planning. 

RECOMMENDATION ; The Director of Planning recommends that the CD-I 

Bylaw No. 4674 be amended by inserting the words 
'Personal care' immediately after the words 
'sleeping units' , and refer the application direct 
to a Public Hearing. 

The City Manager RECOMMENDS that the report of the Director of 
Planning be received and the whole matter be referred to a Public 
Hearing. 


RECOMMENDATION 

3. Cedar Cottage N.I. P. Appropriation: Cedar Cottage Park: 
Stage Two, and Tyee Elementary . School-. Grounds ; Stage. Two . 


The Director of Planning reports as follows: 

"City Council, on November 12, 1974, approved the Concept Plan 
of the Cedar Cottage Neighbourhood Improvement Program and the 
Plan v/as subsequently approved by the senior levels of govern- 
ment. Improving the Parks and Recreation facilities and provid- 
ing for beautif ication of public use areas were the top priori- 
ties identified by the citizens when preparing the Plan. 

A. Cedar Cottage Park (Stage Two) 

City Council, on June 24, 1975, approved $81,400.00 for Cedar 
Cottage Park (formerly known as a portion of China Creek Park) . 
The funds approved were directed at providing two tennis courts , 
some landscaping, playground equipment, and seniors facilities. 
Installation of these improvements have now been carried out and 
the Second Stage is now to be undertaken. 

Stage Two of this park development will include the installation 
of park lighting, design and construction of a park sign, develop- 
ment of a giant checkers court, and completion of work on the two 
tennis courts. The Parks Board estimates expense for this work 
at $16,500.00. This estimate has been reviewed and recoramended 
for approval by the Cedar Cottage N.I. P. Committee. 

B. Tyee Elementary School Grounds (Stage T\7o) 

City Council, on May 13, 1975, approved $5,700.00 for the Tyee 
Elementary School Grounds. The funds approved were for play- 
ground equipment for the children attending the school, as well 
as for children in the community. The School Board contributed 
$2,000.00 towards the $7,700.00 total construction cost of the 
project. Installation of the playground equipment is complete 
and the Second Stage of improvement to the grounds is now to be 
undertaken. 
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Stage Two of this school grounds improvement will essentially 
include tree planting. The School Board estimates expense for 
this work at $1,500.00. The estimate has been reviewed and re- 
commended for approval by the Cedar Cottage N.I. P. Committee. 

It is therefore recommended: 

i^. That Council approve the appropriation of $16,500.00 from 
the Recreation Account of the Cedar Cottage Neighbourhood 
Improvement Program for the Second Stage of Cedar Cottage 
Park. Under N.I. P. the costs would be shared as follows: 
C.M.H.C. - $8,250.00 
Province - $4,125.00 
City - $4,125.00 

B. That Council approve the appropriation of $1,500.00 from 
the Recreation Account of the Cedar Cottage Neighbourhood 
Improvement Program for the Second Stage of improvements 
to the grounds of Tyee Elementary School. Under N.I. P. 
the costs would be shared as follows: 
C.M.H.C. - $750.00 
Province - $375.00 
City - $375.00" 

The City Manager RECOMMENDS that the recommendations of the 
Director of Planning be approved. 


CONSIDERATION 

4 . Bilingual Street Name Signs ^- Strathcona . 


The City Engineer and the Director of Planning report as follows; 

"The Strathcona Rehabilitation Committee, on 8 October, 1975, approved a 
proposal of the Strathcona Property Owners and Tenants Association that bi- 
lingual (English and Chinese) street name signs be erected in the Strathcona 
Area. The Chinese would be phonetic renderings of the English names, not 
translations or different names. 

This is advanced by the Committee as an additional shared-cost item under 
the Strathcona Rehabilitation Project. Approval as the municipal partner must 
come from Counci 1 . 

The estimated cost of manufacturing and installing the new signs is $5,000. 
The municipal share, $1,250, would come from the City's Urban Renewal capital 
funds. S.P.O.T.A. has volunteered to provide full-size patterns for the 
Chinese characters. 

In support of the proposal , the Strathcona Property Owners and Tenants 
Association says; 

'We initially recommended bilingual street signs in the spirit of 
community beautifi cation. Other cities in North America have en- 
dorsed symbols which impart a reminder of the special characteristic 
of a historic or unique area, we believe Strathcona and Chinatown, 
in Vancouver, ranks high in this aspect.' 

The City Engineer agrees that these signs would be an interesting and 
subtle expression of the ethnic character of Strathcona. There are, however, 
two negative aspects which should be considered by Council. The first is that 
approval would form a precedent for similar treatment in other ethnic and 
'special' areas of the City. 
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The second is the matter of increased maintenance. The maintenance cost 
of street name signs is relatively high, with vandalism a significant factor. 
Maintenance of these special signs would be even higher, because of the 
additional cost of the special signs and because they would be especially 
subject to theft (and to damage in attempted theft) as collector's items. We 
estimate the additional maintenance cost to be about $600 per year. Normally 
the proponents of such special installations are expected to pay both the 
capital and the on-going costs. In this case the Strathcona Rehabilitation 
Project would pay the capital cost but will not have an on-going role. 
S.P.O.T.A. is not able to undertake the on-going obligation. Funds for the 
extra maintenance would therefore have to be provided by the City as an 
addition to the City's operating budget. 

So that these signs may be ref lectori zed and to allow prompt supply of 
replacements, they should be of standard materials — silk-screened onto plywood, 
light letters on dark ground. A special shape and layout, suitable to this, 
has been developed between Planning and Engineering and has been approved by 
S.P.O.T.A. 

The Director of Planning forwards and supports the recommendation of the 
Strathcona Rehabilitation Committee. He feels that the proposed signs would be 
a further contribution towards the improvement and preservation of this unique 
area. " 

The City Manager submits the above report of the City Engineer and 
the Director of Planning for the CONSIDERATION of Council. 


CONSIDERATION 

5. Retention of Addition - 3390 East 49th. 


Mr. J.W. Zotzman, ovmer of the subject property, has requested to 
appear before Council with respect to the withholding of enforce- 
ment action for the retention of a one room addition constructed 
over the previously approved attached carport/sundeck at the rear 
of his dwelling. 

The Director of Planning reports as follows: 

" Site Description ; 

The site is situated on the S/W Corner of East 
Tyne Street having a frontage of 45* 7' on Tyne 
along the flanking street of East 49th Avenue, 
north-south City lane at the rear of the lot. 

History : 

A Development Permit was issued in April, 19 58 to construct a one 
family dwelling on this site. Subsequently Appeal 13274 was filed 
with the Board of Variance by Mr. J.W. Zotzman in November, 1958 
requesting relaxation of the rear yard requirements of the Zoning 
and Development Bylaw in order to construct a 12' x 20' carport/ 
sundeck addition providing a 21.5' rear yard (as measured to the 
center of the City lane) rather than the required 34.4'. The Board 
of Variance allowed Mr. Zotzman' s appeal subject to no further 
accessory buildings being erected in the rear yard. 

Following an inspection in November, 19 75^ the District Building 
Inspector reported that a room had been built, without permits, 
over the carport allowed under Appeal 132 74* 


49th Avenue and 
Street and 114-53' 
There is a 20' 
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Mr. Zotzman filed an appeal with the Board of Variance requesting 
permission to retain the room built over the carport but on December 

i 17* 1975 the Board disallowed Mr. Zotzman' s appeal. It was also 
noted at that time that a further 12.5' x 19.5' carport addition 

i had been constructed, without permits, to the north side of the pre- 
viously approved 12' x 20' carport. This further addition does not 
maintain the required rear yard nor does it comply with the Building 
By-Law requirements as to structure. 

On January 27> 1976 a letter was sent by the Department of Permits 
j and Licenses to the owners requesting that the additions erected to 
i the rear of the dwelling, without permits or approval, be removed. 

Re-inspection, however, found that the letter had not been complied 
; with and on March 31* 1976 a formal notice ordering the removal of 
I the additions to the rear of the building was delivered to Mary 

Zotzman by the District Building Inspector." 

i The City Manager submits the foregoing report for the CONSIDERATION 
j of City Council. 

DELEGATION REQUEST: Mr. J. W. Zotzman. 


RECOMMENDATION 

6 . Oppenheimer Area Planning Committee . 
The Director of Planning reports as follows: 
"I BACKGROUND 

On April 6, 1976, the Downtown Eastside Planning Staff met with Alderman Fritz 
Bowers, Chairman of the Standing Committee on Planning and Development to 
discuss the formation of a local planning committee. The planning staff 
felt that some positive changes had occurred in the community since the Site 
Office opened in February, 1976 and that groups additional to the local 
resident's association might now be interested in participating more fully 
in the planning process. For this reason, it was felt that the most democratic 
method of obtaining input from a cross-section of local interests was to call 
elections to form a Committee. In discussing the composition of such a Committee 
it was suggested that since land ownership divided roughly into three distinct 
interest groups, namely industrial, commercial and residential, there should 
be one owner and one tenant representing each group. In addition, it was 
felt that since the majority of the population consisted of residential 
tenants, this category should be increased to three representatives from one. 
An employee category was also added to include the diverse interests of those 
who worked full time in the area. An overlapping of interests to encourage 
flexibility of choi e and reflect the diversity of the community was considered 
desirable. It was also suggested that in view of summer vacations and planning 
time constraints, the runners-up in the election would be known as 'Alternates' 
to sit on the Committee when the regular member was unable to attend. 

II COMMUNITY 

On April 14, 1976, Liaison Alderman Helen Boyce met with the planning staff 
and a large cross-section of the community to discuss the draft proposals. The 
concept of forming a local planning committee was unanimously endorsed. The 
basic proposals were also endorsed with the following additions: 

(1) The area contains a large number of people in the social field. Although 
churches, drop-in centres, etc. are not considered to be commercial 
enterprises, it was decided to expand this category to include them, 
in the interests of keeping the committee of manageable size and 
evening out the land use ratios. 


Board of Administration, September 4, 1970 
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9. P.O. Concrete Sidewalks for Vancouver City 
Colleg;e - Lan^ara Campus 

The City Engineer reports as follows: 

"The Board of School Trustees has requested that permanent 
concrete sidewalks be provided on the south side of 49th 
Avenue from Ontario Street to a point 1,200 feet west of 
Ontario Street and on the west side of Ontario Street from 
49th Avenue to a point approximately 726 feet south of 
49th Avenue to serve the new Vancouver City College at 
this location. 

The construction of these sidewalks will be in the public 
interest. 

The estimated cost of constructing the walks is as follows: 

a) S/S 49th Avenue from Ontario Street to 

1,200 ft. west $ 8,200 

b) ¥/S Ontario St. from 49th Avenue to 

726 ft. south $ 6,500 


TOTAL $14,700 

Funds for this work are available in 1970 Streets Capital 
Budget, Account Code 0146/7913 Walks Abutting Parks and 
Schools, Unallocated ($6,150) and Account Code 146/7911 
Sidewalks Unallocated (Balance)." 

The City Engineer RECOMMENDS that an appropriation in the amount of 
$14,700 be approved for the construction of permanent concrete side- 
walks at the locations and from funds available as stated above. 

Your Board 

RECOMMENDS that the foregoing report of the City Engineer be 
adopted. 


CONSIDERATION : 

10. Permission to Install a Banner on 
Burrard Bridge for "Jaycee Week" 

The City Engineer reports as follows: 

"A request has been received from the Vancouver Junior Chamber 
of Commerce for permission to install a banner on the south 
side of the structure over the centre span on the Burrard 
Bridge to advertise 'Jaycee Week', (September 13 - 19). 

Similar banners have been installed in the past for the 
following events: 

a) Red Feather Campaign - 1966, 1967, 1969 

b) Canadian Mental Health Association - 1969 

The banner would be installed and removed by City workmen 
and the cost would be paid by the association. 

Section 61 of the Sign By-law #2341 provides that City 
Council may grant permission for the installation of such 
banners over City streets by resolution. " 

Your Board submits the matter to Council for CONSIDERATION. 


for adoption see page(s) 
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(2) The meeting also endorsed a suggestion that there be representation from 
the two most historically important groups in the area and it was agreed 
that there be two positions on the committee - one for a person of 
Chinese origin and one of Japanese origin. 

General agreement was reached that the composition of the Committee would 
consist of eleven positions for nine categories with alternates for each 
position. 

Ill ELECTIONS 

On May 12, 1976 an election meeting was held in the community, chaired by 
Alderman Boyce. The entire proceedings were interpreted into both Japanese 
and Chinese. A full committee of eleven members was elected, plus seven 
'Alternates'. The results are as follows: 


Position 

Elected Member 

Alternate Member 

1. Commercial or Social 
Facility Owner 

Sai Mo to 

Rev. Jack Shaver 

2. Commercial or Social 
Facility Tenant 

Tanis Cornwall 

Doug Ozaki 

3. Employee 

Jean Swanson 

Sam Blair 

4. Industrial Owner 

Ray Nye 

Chas. Thompson 

5. Industrial Tenant 

Bert Robinson 


6. Residential Owner 

Leon Brandolini 


7. Residential Tenant 

Bruce Eriksen 
Libby Da vies 
Neil Glasier 

(Bro.) Hugh Maclssac 
Roy Crowe 

8. Chinese Person 

Anna Wong 


9. Japanese Person 

Ken Matsune 

Ken Takeuchi 


IV UNFILLED ALTERNATE POSITIONS 

Nominations for the four unfilled 'Alternate' positions will be received by the 
Committee for a majority vote decision. 

V COMMITTEE 

The Oppenheimer Area Planning Committee will appoint its own Chairperson and 
decide on its method of operation. Its main duties will be to make 
recommendations to Council on: 

(a) the future development of the area (land use plan) and, 

(b) Neighbourhood Improvement priorities. 

The majority of the recommendations must be completed by early this summer (to 
qualify for receiving N.I. P. implementation funding). However, it is felt that 
the potential exists to expand the life of the Committee (depending on how well 
it functions) so that it may remain an effective democratic source of information 
for future issues affecting the community. 


Manager's Report, May 2 8, 19 7 6 . . . (BUILDING - 10) 

Clause iJo, 6 Continued. 


VI RECOMMENDATION 

It is recommended that: 

A, This report be received for the information of Council • 

B. Council endorse the Oppenheimer Area Planning Committee as the official 
representative body in the community for the purpose of making recommendations 

I to Council as outlined in this report. 

c. The Downtown Easts ide planning staff be technical advisers to the community 
and, as such, are free to agree or disagree with the recommendations- of 
the Oppenheimer Area Planning Committee." 


The city Manager RECOMMENDS that the foregoing recommendations of 
the Director of Planning be approved. 


INEORI^TION 

7. 3543 Point Grey Road - Development .Permit -Application 
#73221 - Mrs. M. Dallas. 


The Director of Planning reports as follows: 

"A request has been received from Mrs. Margery Dallas of 3543 Point Grey 
Road to appear before Council as a delegation regarding her development 
permit application #73221. 

Mrs. Dallas filed the development permit application on March 8, 1976 
to construct a 26' x 10' solarium as an accessory building in the rear 
yard of her existing one family dwelling. The site is located on the 
north side of Point Grey Road between Collingwood and Dunbar Streets. 

The development permit application was subsequently refused on March 24, 
1976 as the proposed development would exceed the maximum permitted floor 
space ratio of .60. The development as proposed would have a floor space 
ratio of .78. The area of land used for floor space ratio calculation was 
based on the "Fountain Survey" of 1929. In the absence of any other survey 
certificates for the properties on the north side of Point Grey Road, it 
has been the City's policy to accept the "Fountain Survey". 

Mrs. Dallas then submitted a letter noting that a different survey plan 
was accepted for the two westerly adjoining properties (Simpson property). 
After checking with the Director of Legal Services and the City Surveyor, 
a letter was written to Mrs. Dallas dated May 19, 1976 (copy attached) 
pointing out that in the absence of any other survey certificate for her 
property, the "Fountain Survey" of 1929 would be used to determine the 
size of the property." 


The City Manager submits- the foregoing;, report for the -INFORMATION 
of City Council. 


DELEGATION: Mrs. Margery Dallas. 
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INFORMATION 

8 . Opposition. to Development at 1974. to 1996 W. 6th Avenue. 


The Director of Planning reports as follows: 

"A letter, dated May 5, 1976 written by Mr. Don Whorley and addressed to the Mayor 
and City Council, was recently forwarded to the Planning Department for comment. 
Mr. Whorley, in his letter, protests the fact that 5 houses may be dHnolished in 
the 1900 block West 6th Avenue so that luxury condominium apartments can be built. 
Mr. Whorley specifically asks City Council to adopt a policy that houses which 
have been rehabilitated, or could be rehabilitated shoalid not be demolished for 
redevelopment. Also, he objects to RRAP funds being used to rehabilitate houses 
which are slated for demolition. It should be noted that none of the five houses 
which Mr. Whorley suggests are to be demolished have applied for or received RRAP 
assistance. Three houses further down the block, however, have applied for RRAP 
assistance. 

The problem of sound housing being demolished in the apartment area of Kitsilano 
was discussed at some length in the Apartment Area Plan which was adopted by City 
Council on May 6, 1975. To reiterate, the main conclusion reached in the Plan was 
that the preservation of houses should be dependent on a commitment by the property 
owners to retain and maintain their homes. Several policies were adopted by City 
Council which hopefully would make retention of single family homes and conversions 
more desireable to property owners. Specifically, these policies are: 

Plan Policy #1 - "The floor space ratio allowed on homes in this area be 
increased tol.O". This would permit the addition to homes of extra 
suites which would possibly make retention of homes more economically 
viable in the apartment area. 

Plan Policy #3 - "Owners of Single-family homes, duplexes, and conversion 
homes be eligible for housing maintenance assistance through the Resident- 
ial Rehabil j^tation Assistance Program". RRAP provides an incentive 
for owners to improve and upgrade standards of housing. It also has other 
benefits such as providing opportunity for lower income persons to remain 
in their homes. 

The point raised by Mr. Whorley is an important one. Although outstanding 
RRAP loans must be repaid when a property is sold, there still remains 
the question of money already paid for improvements. 

The Planning Department believes that people should have the ability to 
retain homes in apartment zoned areas. They also believe though, that 
money should be paid back in total if property is sold for redevelopment. 
This matter is being discussed with C.M.H.C. 

It should be noted that Kitsilano is the only area where RRAP applications 
are being received for improvement of housing in multiple zoned areas. 

Plan Policy #5 - "Owners of individual or groups of existing buildings be 
permitted to rezone their property from the present zoning to an RT-2 
type zoning, at the owners initiative". This is probably the most 
effective way for property owners to protect themselves from being 
"forced to sell", as Mr. Whorley claims is the case with at least one of 
these properties. A rezoning of this type would indicate to the City, 
adjacent property owners, and developers that the owner has made a firm 
commitment to retain his house. 
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Plan Policy #6 - "Infill housing be permitted". This is another economic 
incentive offered to property owners who retain their homes. They can 
build extra suites on their properties to provide sufficient revenue to 
make retention of their homes economically viable. As no Development 
Permit Application has been received, it is difficult to ascertain the 
intentions of the person who is assembling these properties. It is 
conceivable that an infill project could be built, whereby none of the 
houses would be demolished. 

Mr. Whorl ey also mentions that there are tenants in these houses which may be 
demolished who will have difficulty in finding suitable accommodation at reasonable 

rents. Plan Policy #9 states that "Relocation assistance should be provided for 
displaced tenants as an aspect of the redevelopment process". The developer will 
be required to assist long term family residents, senior citizens and low income 
residents find suitable accommodation before a demolition permit is approved. 

It is within the stated goals for Kitsilano that a diversity of buildings and 
people be maintained in the apartment area. However, the Policies adopted by 
City Council place a major proportion of the responsibility for this diversity 
on the resident property owners in this area." 

The City Manager submits the foregoing report for . the INFORMATION 
of City Council. 

DELEGATION EEQTJBSTr Mr. D. Whorley 


CONSIDERATION 

9 . Retention of Dwelling Unit - 5051 Ann Street. 


A Hardship Application has been received from Darshan K. Gill, 
the owner of the property at 5051 Ann Street for the retention 
of a dwelling unit on the lower floor of the above building. 


The Director of Permits and Licenses reports as follows: 


"Our records show that a Building Permit was issued on 
March 19, 1975 to erect the above one family dwelling. 
On October 29, 1975 a Building Permit was issued to a 
Darshan Kaur Gill, to alter the lower floor of the 
dwelling to provide two bedrooms, recreation room, 
playroom and a three-piece bathroom. 

As the result of a complaint, inspection shows that the 
building is now occupied as a two family dwelling having 
one dwelling unit on the lower floor which was occupied 
by the owner, and one dwelling unit on the main floor. 

The application has been considered by the Hardship 
Committee who felt, that while the information submitted 
would qualify the applicant as a hardship, there was 
such a gross violation of the Zoning and Development 
Bylaw by the owner that the matter be referred to Council 
for consideration." 

The City Manager submits the report of the Director of Permits 
and Licenses for CONSIDERATION. 
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5821 Clarendon Street. 


A Hardship Application has been received from the tenant, Mr. 
Robert V. Robinson for the retention of a basement dwelling 
unit at 5821 Clarendon Street. 


The Director of Permits and Licenses reports as follows: 


"On January 14, 1976, a Building Permit was issued to the owner 
of the above property to alter the basement of a one family 
dwelling to provide a recreation room containing a bar sink, 
one bedroom, and a bathroom. A Statutory Declaration signed 
by the owner is attached to this Building Permit and states 
in part that the building will be used and occupied as a one 
family dwelling. 

As a result of a complaint inspection showed that the building 
was occupied as a two family dwelling having one dwelling 
unit in the basement and one dwelling unit on the main floor. 

The Hardship Committee has considered the application of the 
tenant and felt that while the applicant qualifies under the 
Hardship Policy, there is such a gross violation of the Zoning 
and Development Bylaw by the owner that the matter be submitted 
to Council for consideration." 


The City Manager submits the report of the Director of Permits 
and Licenses- for CONSIDERATION. 


INFORMATION 

11 . Request for- Rezoning- -. Kitsilano- Area . 


The Director of Planning reports as follows: 

"A copy of a letter addressed to the Mayor, from Mrs. H. Paulsen and Mrs. G. Tupper, 
dated April 21, 1976 was recently received by the Planning Department. This letter 
asks that the Mayor give consideration to a request for rezoning an area bounded by 
Burrard Street, 12th Avenue, Arbutus Street, and West Broadway from RT-2 to RM-3A. 

This area is part of a larger Conversion Area, bounded by Burrard Street, 16th 
Avenue, Vine Street and West Broadway, which is presently under study by the Planning 
Department. For the past 8 months, the Kitsilano Planning Office staff have been 
working with a Committee made up of residents of the Conversion Area to produce a 
comprehensive plan for the area. In addition, several public meetings have been 
held in the area. The most recent one was held on January 20, 1976 at which a draft 
Plan for this area was discussed. A number of suggestions for changes and improve- 
ments to the Plan were made at this meeting. Many of these have been incorporated 
into a final version of the Plan which is now being circulated for staff comments. 
This final version of the Plan is scheduled to be considered by the Standing Committee 
on Planning and Development in June. 

The letter states several times that the recommendations in the Plan stem mainly 
from "a few transient type tenants". Of the 40 or so residents who actively part- 
icipated in the formation of the Plan, approximately 75% were property owners. 
Considering that 75% of the residents in the area are tenants, property owners were 
more than proportionately represented. 
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The essential aim of the Plan Policies which are soon to be presented to City 
Council is to emphasize the stability of this area and only allow a limited amount 
of carefully controlled redevelopment. Traditionally, across the City, those areas 
close to areas of higher density experience pressure to be rezoned, and this results 
in a great deal of uncertainty in the minds of residents about the future character 
of their neighbourhood. The recommended policies, if adopted by City Council, will 
clear up much of this uncertainty. 

However, it has become obvious through the submission of petitions and through the 
public meetings held in the area that there are some residents who support rezoning 
the area to a substantially higher density. The Planning Department will include 
this point of view in the report outlining the proposed Plan Policies." 

The City Manager submits the foregoing report for the INFORMATION of City Council. 


fOR COUNCIL ACTION SEE 
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LICENSES AND CLAIMS MATTERS 

CONSIDERATION ; 

1 . Re P.C. 593 D.B. Singh; Legal Expenses 
The Director of Legal Services reports as follows : 

"The following communication has been received from the 
Secretary of the Vancouver Police Board: 

' I wish to advise you of the following resolutions 
passed by the Vancouver Police Board at the meeting of 
April 29, 1976 concerning the account submitted by Mr. 
M. Mulligan for services rendered in defending Constable 
D. B. Singh in Provincial Court and the Court of Appeal 
in connection with a charge of Perjury. 

1. THAT the account submitted by Mr. M. Mulligan for 
services rendered in acting for Constable D. B. 
Singh in Provincial Court and the Court of Appeal 
in connection with a charge of Perjury, for repre- 
senting Constable Singh at the Marrash Inquest and 
for representing him at a Police Disciplinary Hear- 
ing be forwarded to City Council with a recommenda- 
tion for payment insofar as the expenses incurred 
re the Perjury charge are concerned ($4,513.55) and 
FURTHER THAT no recommendation be made with regard 
to the $500.00 for attending the Marrash Inquest 
and $1,000.00 for acting for Constable Singh at the 
Police Disciplinary Hearing.' 

The accounts referred to are for professional services 
rendered by Mr. Mulligan on three separate issues. The 
payment which is recommended concerns Mr. Mulligan's 
fees for defending P.C. Singh in Provincial Court and 
also for carrying the defence through the Court of Appeal 
where he was successful. The account is for $4,513.55. 
Of this amount, $1,013.55 relates to out-of-pocket dis- 
bursements by way of Appeal Books, etc. 

The Board is recommending payment. Under the Police 
Collective Agreement there are certain situations in 
which the Board agreed it would recommend payment by 
Council of legal expenses incurred by members of the 
Force. This situation falls into this category, hence 
the recommendation. The difficulty, however, is that 
the new Police Act (replacing the Charter provisions) 
limits the power of municipalities to reimburse police 
officers for legal expenses incurred to cases involving 
civil action only. It does not extend to reimbursement 
for the costs of defence in criminal proceedings. I 
have to advise Council, therefore, that it is not legally 
possible to accede to this request. 

At the same meeting that this resolution was passed, 
the Board also passed a resolution that the B.C. Police 
Commission be requested to seek an amendment to the 
Police Act to allow indemnification in criminal cases 
or, alternatively, that Council seek a Charter Amend- 
ment to the same effect. If Council wishes to support 
the Police Board, then an appropriate resolution would 
be: 

"'RESOLVED THAT the City Council of the City of 
Vancouver supports the request of the Vancouver 
Police Board to the B.C. Police Commission that 
the Police Act be amended to provide for payment 
of legal expenses for police members charged with 
criminal offences.'" 
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THE CITY MANAGER submits the foregoing report to Council for 
CONSIDERATION. 

FOR COUNCIL ACTION SEE PAGFK) 9Q6 
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FIRE AND TRAFFIC MATTERS 

INFORMATION 


1 • Gastown Merchants' Association Debt to the City of Vancouver 


The following report has been received from the Director of Finance. 

"On March 23, 1976 Council approved a street closure in Gastown to accommodate 
the Rain Festival, and further provided that a grant of approximately $400 be 
approved to cover the cost of services by City crews for work done on behalf 
of the Gastown Merchants' Association, related to the street closures for the 
Festival . 


At that time. Council also requested a report on the outstanding debt of the 
Gastown Merchants' Association referred to in the report to Council. 

The Collections Office of the Revenue and Treasury Division has outstanding 
two invoices for work done for the Gastown Merchants' Association. The first 
one, for $3,223.10, is for cleaning up Alexander Street and other parts of 
Gastown from July to December 1974. The second item is for the cost of cleaning 
up as required for the Farmers' Market between July 29 and October 26, 1975, that 
amounts to $109.72, for a total outstanding amount owed to the City of $3,332.82. 
Mr. Bowen of Gastown Merchants' Association is of the opinion that these accounts 
should be paid by a grant from the City. 

The bill for $3,223.10 was invoiced to the Association by the Engineering 
Department as a result of a Council action on June 25, 1974, approving the 
closure of Alexander Street from Carrfiill Street to Columbia each Sunday for 
purposes of holding Farmers' Market, in 1974. One of the conditions of the 
closing was that "the cost of any street cleaning required over and above the 
normal street cleaning be borne by the applicant." The bill for $109.72 results 
from the same activity in 1975. 

To date, the Association has not paid this bill and, subject to any decision 
that Council may make with regard to the amounts owing, the Collections Office 
will pursue collection of these amounts." 

Your City Manager submits the above report of the Director of Finance to Council 
for INFORMATION. 


CONSIDERATION 

2. Street Closure - Napier Street from Commercial Drive to 
the Lane West of Commercial Drive 


The City Engineer reports as follows: 

"In a letter dated May 20, 1976, Mr. E. Guerrlero, Community Education 
Co-ordlnator of the Britannia Community Services Centre, requests that Napier 
Street, from Commercial Drive to the lane west of Commercial Drive, be closed to 
vehicular traffic on Saturday, June 5, 1976 from 7:00 p.m. to 12:00 midnight. 

The purpose of the street closure Is to accommodate a street dance as 
part of the official opening of the Britannia Community Services Centre. 

As there will be minimal disruption to vehicular traffic, the Police 
Department will not provide specific attention to the event. However, the Police 
Department will provide special attention to the overall opening of the community 
centre In a security capacity. Further, there will be no disruption to transit. 


Continued on Page 2. . . 
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(FIRE - 2) 


Clause No. 2 Continued 

There are no objections to the proposal from a Traffic Engineering 
standpoint. 

The Britannia Community Services Centre is covered by civic insurance 
and, therefore, no special insurance coverage is required for the event. 

Should Council approve the applicant's request to close to vehicular 
traffic Napier Street, from Commercial Drive to the lane west of Commercial 
Drive, on Saturday, June 5, 1976 from 7:00 p.m. to 12:00 midnight, such approval 
should be subject to the following conditions: 

1. That any structures to be erected on the street or any attachments to street 
furniture be to the approval of the City Engineer. 

2. That unrestricted access be provided for emergency vehicles. 

3. The cost of any street cleaning required over and above normal street 
cleaning be borne by the applicant. 

4. The cost of temporary traffic controls be borne by the applicant." 

The City Manager submits the above report of the City Engineer for 
Council's CONSIDERATION. 


CONS IDERATION 

3 , Victoria Drive Annual Gala Day Grant Request 

The City Engineer reports as follows: 

"The Victoria Drive Annual Gala Day Parade is scheduled to take place on 
Saturday, June 19, 1976. 

In a letter dated April 2, 1976, Mr. V. Koushnir, representative of the 
Victoria Drive Community Hall Association requests the City of Vancouver to give 
their Association, for the first time, some financial assistance. 

The parade will assemble at Gordon Park, located at 49th Avenue and 
Commercial Drive, and will proceed by way of 49th Avenue and Victoria Drive to 
a dispersal at Jones Park, located at 37th Avenue and Victoria Drive. It will 
commence at 1:00 p.m. and finish at approximately 2:30 p.m. 

The parade has been approved by the Chief Constable and the Police 
Department will provide special attention for the event. 

There will be disruption to transit, but B.C. Hydro will accommodate 
the necessary bus re-routing. 

Considerable temporary signing and extra street cleaning will be required 
for this parade. It is estimated that the cost of this work will be $550. 

Should Council decide in favour of Mr. Koushnir 's request, it is 
suggested that this be done in the form of a grant in order that funds may be 
apportioned to the applicable appropriations. The Comptroller of Budgets 
advises that, if approved, the source of funding for this grant will be contin- 
gency reserve." 

The City Manager submits the above report of the City Engineer for 
Council's CONSIDERATION. 


FOR COUNCIl ACTION SEE PAGE(S)l.Q^li 
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Manager's Report, May 23, 1976 (FINANCE - 1) 

FINANCE MATTERS 

RECOMMENDATION 

1 . Tenders for Oakridge Police Sub-Station Addition 

The Director of Permits and Licenses reports as follows: 

"Tenders as follows were received for altering and enlarging the 
Oakridge Police Sub-Station: 

Bison Construction Ltd. $174,660 

Turnbull & Gale Construction Ltd. 184,457 
Project Construction Ltd. & Project 

Construction (1976) Ltd. 190,775 

Manson Bros. Construction Ltd. 194,873 

Burdett Construction Co. Ltd. 197,384 

Jepson Mulder Construction Ltd. 208,102 

Bengal Construction Co. Ltd. 208,600 

Allan and Viner Construction Ltd. 214,440 

The tenders were examined and found to be in order. A bid bond in 
the amount of $13,500 was submitted with every tender. The lowest tender is 
that of Bison Construction Ltd. 

Based on the low tender, the cost of completing the project is estimated 
to be $197,835 as follows: 

Building Contract $174,660 
Architects and Consultants Fees 15,675 
Miscellaneous Expense, including permit 

fees, insurance premium, salary of 

Clerk of the Works (part-time) , sidewalk 

crossing, telephone installation charges, 

and sundry items 7»500 

$197.835 


The estimated cost is within the approved budget and the funds have been 
provided. (Refer City Council resolution of Dec. 2, 1975.) 

It is recommended that Council: 

(a) Accept the low tender of $174,660 submitted by Bison Construction Limited, 
and award them the contract. 

(b) Approve the return of their Bid Bonds to the unsuccessful bidders. 

(c) Approve the appropriation of funds totalling $197,835 in accordance with 
the foregoing estimates." 

The City Manager RECOMMENDS the foregoing report of the Director of Permits 
and Licenses be approved. 


2 . Downtown Parking Corporation - Tax Refimd Notes 


The following report has been received from the Director of Finance. 

"On October 1, 1974, Vancouver City Council approved the new lease 
between the City and the Downtown Parking Corporation Limited (DPC), one 
of the clauses which dealt with the tax refund note liability of the DPC 
and specified that this liability would be paid by the DPC on or before 
March 1, 1973. The City has no financial obligations in respect of these 
notes. The total theoretical liability of the DPC with respect to the 


Cont'd . 
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BUILDING AND PLANNING MATTERS 

R EC OMMEN DAT I ON S 

1. Re-appointments to Board of Examiners 

for Master Plumbers 


The City Building Inspector reports as follows: 

"Section 1.5 of the Plumbing By-law contains regulations 
with respect to examination of plumbers for Master Plumber 
certificates. The following Board is established for 
this purpose : 

City Building Inspector 
Plumbing Inspector Supervisor 
One Plumbing Inspector 
Two Master Plumbers 

the Master Plumbers being appointed for three year terms. 

Two Master Plumbers and one alternate, nominated by the 
Canadian Plumbing and Mechanical Contractors Association 
were appointed by Council on November 8th, 1966, to serve 
for a three year term, their names being: 

Mr. G. D. Anderson 
Mr. C. Doyle 

Mr. D. Whiting, as alternate 

The Canadian Plumbing and Mechanical Contractors Association 
are nominating these men for a further terra of three years 
and they advise the men are willing to act. 

I recommend that Council make these appointments for the 
period from November 8th, 1969 to November 8th, 1972." 

Your Board RECOMMENDS that the recommendation of the City Building 
Inspector be approved. 


2. Amendments to the Text of the Zoning and Development 
By-law No. 3575. 

The Director of Planning reports as follows : 

"After consultation with the Deputy Corporation Counsel, 
the following amendments to the Zoning and Development 
By-law No. 3575 are proposed: 


Proposed Amendment 

1. Section ll(2)(b). 

Strike out all words 
after the third line, 
add : 

•by the planting of 
trees, shrubs and lawn 
thereupon, and may, 
subject to the approval 
of the Director of 
Planning, include 
statuary, fountains and 
other objects of art. ' 


Explanatory Note 

This amendment adds the requirement 
to plant trees on the landscaped 
setback in addition to shrubs and 
lawn and with the prior approval 
of the Director of Planning the 
placing thereon of statuary, 
fountains and other objects of art. 
The Director of Planning in dealing 
with the latter uses can administ- 
ratively take advice from the 
Technical Planning Board and/or 
Design Panel as he may deem 
necessary. 
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Clause #2 continued : 

notes and the portion of the liability not represented by notes but con- 
sidered to be a proper part of the liability, is $1,056,895.00. This 
amount represents all of the taxes paid by the property owners in the 
downtown area under the parking bylaw between the years 1950 and 1969 
inclusive and arises under the terms of an agreement made between the City 
of Vancouver and the Downtown Parking Corporation, dateerJanuary 14, 1958. 

Both City Council and the Downtown Parking Corporation approved a 
series of steps to eliminate this liability on or before March 31, 1983. 
The initial step was a 20% down payment on the outstanding balance of the 
actual notes issued. These notes totalled $516,867.00 and a 20% payment 
represented $105,000.00. The approved procedure for eliminating the balance 
of the liability included a provision whereby holders of the notes or the 
un-noted obligation of the DPC could receive the present day discounted value 
of the obligation and ultimate payment at maturity for those obligations not 
previously redeemed. 

The DPC is now in a position to determine that approximately $610,000.00 
of the total liability, after the down payment, is likely to be presented 
for payment. This is the amount that would be payable on March 31, 1983. 
Under the procedure approved by City Council and the DPC, the DPC would now 
propose to offer the holders of the notes and the un-noted obligation, the 
discounted present value of the 1983 value. It is estimated that this pay- 
out of the present value of the 1983 obligation would cost the Downtown 
Parking Corporation approximately $280,000.00. The Corporation informs the 
City that it has sufficient cash and capacity to accomplish this objective. 

I would therefore recommend 

that City Council approve the DPC proceeding with the proposal to pay 
off the tax refund obligation on a discounted present value basis, recognizing 
that no liability whatsoever rests with the City of Vancouver, and subject 
to the procedure meeting the approval of the Director of Finance and Director 
of Legal Services . " 

The City Manager recommends approval of the recommendation of the Director 
of Finance. 


3. Park Board - Staffing (Clerical Position 
in Chief Cashier's Office) 

The Superintendent of Parks and Recreation reports as follows: 

"In the Park Board 1973 Supplemental Budget an item was approved for 
a Clerk II position. This position has been filled by part-time employees 
and since April, 1975, has been assigned to assist the Park Board Chief 
Cashier. The Ice Rink Co-ordinator was also assigned duties in the Chief 
Cashier's Office during the months of April to August, 1975. 

Over the past several years expansion of Park Board operations involving 
revenue producing facilities has expanded requiring additional staff. In 
addition, the Ice Rink Co-ordinator 's position was abolished in 1975 and this 
assistance during the peak summer months will not be available. It is proposed 
to establish a permanent clerical position. 

Comparative costs of the proposal are as follows: 


1975 


1976 


Part-time Payroll 
Ice Rink Co-ordinator 


6,629 
4,845 


Permanent Position * 


11,244 


$11,474 


$11 ,244 
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Clause #3 continued ; 

I recommend that a permanent clerical position be established in the Park 
Board Financial Services Division, following classification by the Director 
of Personnel Services. 

Funds have been provided in the Park Board budget, in Part-time help. 

A copy of this report has been provided to the V.M.R.E.U." 

The City Manager RECOMMENDS approval of the foregoing report of the 
Superintendent of Parks and Recreation. 


4. Additional Staff - Property & Insurance 
Division, Finance Department 


"The Supervisor of Property & Insurance has requested two Clerks be added 
to his Property Administration and Control Section. 

The duties of administering the leases, collecting rentals and charges on 
revenue properties, crossing agreements, encroachments, etc., and taxes 
on Federal-Provincial housing sites and lease agreements, are presently 
performed by two employees. This staff has not been increased for more 
than 20 years. However, the number of leases and accounts has increased 
by approximately 100% over the last eight years and close to 200% over the 
last 20 years. Gross Revenues for this section have increased from $457,000 
in 1965 to $4,250,000 in 1975. 

Furthermore, within the last 18 months to two years, additional duties have 
been assumed by this section: 

a) Developing and updating a Property Endowment Land inventory; 

b) Conforming with the Landlord and Tenant Act; 

c) Assuming the responsibility for the payment of tenants' moving costs; and 

d) Administration of the leases for the False Creek development. 

It is the latter item which is of prime concern to the department, since the 
implementation of administrative procedures which will ensure that all 
rentals due to the City are collected in a proper manner without undue 
delay requires a thorough knowledge of all lease agreements. The False 
Creek lease agreements are particularly complex and require immediate 
attention. 

Subject to classification by the Personnel Services Department, the annual 
recurring cost of these two positions, at 1976 rates, will be approximately 
$22,500; the 1976 costs will be approximately $11,500. (including an allow- 
ance of $1,000 for furnishings.) 

The Supervisor of Property & Insurance RECOMMENDS that the two additional 
clerical positions be established in the Property Administration and 
Control Section. 

The Director of Finance advises that, if the foregoing recommendation is 
approved, the sources of funds will be the Property Endowment Fund rather 
than the Revenue Budget . " 

The City Manager RECOMMENDS approval of the foregoing recommendation of the 
Supervisor of Property & Insurance and further recommends approval of the 
new and non-recurring expenditure for furnishings not to exceed $1,000 
(to be charged to Contingency Reserve) with details of the furnishings to be 
approved by the City Manager. 


Cont'd . 


Manager's Report, May 28, 1976 


24 

(FINANCE - 4) 


CONSIDERATION 


5. Kiwanis Senior Citizens' Housing - 
Yukon at S.W. MARINE DRIVE 


The following report has been received from the Director of Finance, 

"The Kiwanis Club of Vancouver sent the following letter to the Mayor and City 
Council : 


'Re: Kiwanis-Soroptimist Senior Citizens Housing Project 
8080 Yukon Street at S.W, Marine Drive 


This ninety unit project is nearing completion and we expect to 
be accepting tenants as of April 1st, 1976, 

The project is covered by the Rental Subsidy Plan of the two 
senior governments and as such has been deemed by the City to 
be liable for real estate taxes. Since buying the land in 
January, 1974, we have paid taxes in full for 1974, 1975 and 
partially for 1976 for a total of $18,083,00 to date, during 
which time the project was being developed. 

We have estimated taxes for 1977, the first full year after 
completion, based on indicated assessment and the 1975 mill rate 
plus 10% for indicated increase, at $51,623,00, 

This is to request that the City make a contribution to this non- 
profit project of the cost to install sidewalks, curbs and lighting 
on Yukon Street, These are necessary for the comfort and safety 
of the prospective hundred or more tenants.' 

With respect to the question of street lighting, I am advised by the Engineering 
Department that the lighting was installed ten or more years ago on both Yukon 
and S.E. Marine. That would appear to eliminate the question of street lighting 
and leave the question of sidewalks and curbs. 

I am further advised that the approximate cost of installing concrete curbs and 
gutters, concrete sidewalk and asphalt surfacing between the existing paved strips 
and the curb and gutter, would be approximately $12,000. 

The Law Department advises me that Kiwanis is asking the City to pay for 
certain works on the streets out of general revenue, rather than by way of local 
improvement, and that in the opinion of the Law Department this does not amount 
to a grant requiring two- thirds majority under Section 206 of the Charter. 

I am therefore submitting to Council for CONSIDERATION the request of Kiwanis 
that the City "make a contribution" towards the cost of installing sidewalks 
and curbs on Yukon Street abutting the Senior Citizens Housing Project. Staff 
are not aware of any previous precedent similar to this request." 

The City Manager submits the above report of the Director of Finance to Council 
for CONSIDERATION. 
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PERSONNEL MATTERS 


CONSIDERATION 

1. Leave of Absence With Pay - 

Captain R. Ross, Fire Department 

The Director of Personnel Services reports as follows: 

"Captain R. Ross is the Assistant Manager of the Canadian Olympic 
Rowing Team. The 1976 Olympics will be the first in which women 
have competed in rowing events, and with this considerable growth 
in the overall size of the Canadian team, the Assistant Manager 
is essentially responsible for one half of the team. Fire Chief 
A. Konig has received a letter dated 28 April 1976 from the 
President of the Canadian Association of Amateur Oarsmen request- 
ing Captain Ross be given time off with pay for 15 working days 
during the period of July 12 to July 30, 1976, so he may fulfill 
his responsibility as Assistant Manager of the team during the 
Olympic Games . 

Prior to the Olympics in July, Captain Ross will use his entire 
20 day 1976 vacation entitlement to accompany the team on a com- 
petitive tour through Europe in preparation for the Olympic com- 
petition. It may also be noted that from January 1, 1976 to 
April 19, 1976 Captain Ross has devoted his weekends and not less 
than four evenings per week of his own time in preparation with 
the National Team, at Burnaby Lake. 

The Fire Chief advises that the Firefighters' Union Local 18 will 
waive their normal requirements that the position of Captain Ross 
be filled on an acting basis during his absence. 

While there are no provisions in the Personnel Regulations to cover 
leave of absence with pay while participating or managing an 
athletic event. Council has in the past granted leave of absence 
with pay to City employees involved in Olympic and International 
Competition . 

Council's most recent decision was the approval on May 11, 1976 
of leave with pay from 14 July to 30 July for V. Warren, Permits 
and Licenses Department. Mr. Warren is the Manager of the Canadian 
Olympic Field Hockey Team. 

Examples of other occasions follow: 

October 1970 - World Handball Championship in -approved 


Dublin, leave with pay for seven 
working shifts. Fireman R. Willson. 


January 1971 


Pan American Games, two weeks, 
leave with pay, Neil Ellett, 
Assessment Division. 


- approved 


July 1971 - 


B.C. Centennial 71 Voyageur Canoe 
Pageant, leave with pay, August 5 
- 13, R. Jackson, Permits s 
Licenses Department. 


-approved 


June 1972 - 


1972 Olympic Games, Munich, Germany, -approved 
leave with pay, August 15 - September 
12, Lieut. B. Lowes. 
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Clause #1 (Cont'd) 


July 1972 - 


Uorld Cup Trials (Soccer), leave 
with pay, August 23 - September 8, 
N. Ellett, Assessment Division. 


-app roved 


May 1973 - 


1973 World Fireball Championships, 
ten days leave with pay, J. Winsor, 
City Planning Department. 


-approved 


July 1973 - 


World Fireball Sailing Champion- 
ships, Torbay, England, leave 
with pay, September 10 - 21, 
J. Winsor, City Planning Department, 


- app roved 


April 1975 - 


Olympic Sailing Trials, leave with 
pay, June 7 - 18, J. Winsor, City 
Planning Department. 


-approved 


In view of the foregoing City Council may wish to give favourable 
consideration to granting Captain R. Ross, Vancouver Fire Depart- 
ment, 15 days leave of absence with pay from July 12 to July 30, 
1976, in order that he complete his commitment as Assistant Manager 
of Canada's Olympic Rowing Team. 

The City Manager submits the foregoing report of the Director of 
Personnel Services for the CONSIDERATION of Council. 


FOR COUNCIL ACTION SEE PAGE(S).,5DJ. 
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RECOMMENDATION 


1. Tenders Re: Coffee Shop in 

Britannia Community Services Centre 


7he Supervisor of Property & Insurance reports as follows :- 

"Tenders for the coffee shop in Britannia Coinmunity Services Centre 
were opened by the City Manager on May 3rd, 197 6, and referred to 
the Property and Insurance Office and the Britannia Coinmunity Services 
Management Board for report. The Property and Insurance Office 
reports as follows :- 

The basis for the tender call was agreement by the applicant to a 
monthly payment of $150.00, plus 2% of gross profit over $1,800.00, 
the lease period to be 36 months, and submission of a menu. 

The Britannia Community Services Board through their nutritional 
Committee and in liaison with this office recommends "Stothart 
Services" as the successful applicant to lease the Coffee Shop rela- 
tive to the terms of reference and the lease agreement as drafted 
by the City's Law Department. 

The Britannia Community Services Nutritional Coimnittee is composed 
of Ms. Evelyn Kerr, Head of the Home Economics Department, Britannia 
School, Mrs. Anna Niven, Administrative Assistant, Britannia School 
Mrs. Alice Anderson, Nutritionist, R.E.A.C.H. Medical Centre and 
Ms. Thelma Lindsay, Manager, Administrative Services for the Britannia 
Comraunity Services Centre. 


Background Information: 


Stothart Services 


They are experienced, and accepted the lease 
terms as set out by the Property & Insurance 
Office and the Law Department. 


Parnell Foods Ltd.' 


No menu prices were tendered, a longer lease 
period was requested and a guarantee against 
loss was required. 


Fotios Restaurants 
Ltd.- 


Lack of experience, approximately two years as 
Manager of a restaurant. 


Mohammed Iqbal and 
Nasim Iqbal 


No related business experience in Canada. 


The lease period is thirty-six months, with rental established at 
$150.00 per month, plus 2% of the gross sales above $1,800.00. The 
Lessee is obligated to provide an annual statement to the Supervisor 
of Property & Insurance within three months of the expiry of each 
twelve month period, and to allow the Director of Finance or his 
nominee and the Britannia Community Services Centre Society to inspect 
all records and accounts relating to the operation of the business 
carried out on the premises. 


It is therefore. 


RECOMMENDED That Stothart Services be accepted as the successful 
applicant on the basis of the terms and conditions set out by the 
Director of Legal Services in conjunction with the Supervisor of 
Property and Insurance." 

The City Manager RECOMMENDS the foregoing recommendation of the 
Supervisor of Property & Insurance be approved. 
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INFORMATION 

2, Demolitions 


The Supervisor of Property & Insurance reports as follows :- 

" .[ luivo rccoivcd and oponccl <juotations I. i;oin various conttacLcjr.s 
" for clonioliLion oi^ the structures listed below and have awarded 
the contract to the low bidders as noted :- 


Property 


Project 


Successful 
Bidder 


City To 
Pay 


Code No. 


2823-25 & rear 
dwelling @ 2831 Pt. 
Grey Road 
Lot A, of 13 & 14 
& Lot 12, Block 24, 
D.L. 192 - 


Pt. Grey Rd. 

Waterfront 

Development 


Litchfield $2,945.00 #4189/ 

Bulldozing & 

Demolition 


The City Manager has confirmed the above contract and submits the 
foregoing report of the Supervisor of Property & Insurance to Council 
for INFORMATION." 


RECGMJIENDATION 


3. Sale of Property 


The Supervisor of Property and Insureuace reports as follows :- 

"Offers to purchase were received by the City Clerk as a 
result of the City's call for tenders, and were opened in 
public May 25th, 1976. 

RECOMMENDED that the following offers to purchase be accepted 
asid approved under the terms and conditions set down by Council, 
being in each case the highest offer received. 

Lots in Sh Block 88, T.H.S.L. , Plan 2813 Amd. 

North Side of.Adanac Street between Kootenay and Skeena Streets 


Lot 28. ex. N. 10 ' 

ZAP ANT A, 
Rodolfo V. & 
Geraldine Y. 


Approx. 
Size 


Purchase 
Price 


Terms 
Terms 


Conditions 


33' X 106' 35,000.00 City Terms 


Lot 27, ex. N. 10' 

KNIGHT REALTY 
LTD. 


33' X 106' 32,260.00 City Terms 


3 


960 
250 


Manager's Report, May 2S, 1976 (PROPERTIES - 3) 
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Lot 25, ex. N. 10' 

Kl^IGHT REALTY 33' x 106' 32,160.00 City Terms P.U. Ease- 

LTD. ment over 

Easterly 
5 feet. 


Lot N, Sub. 2-4, Block C, D.L. 301, Plan 1989 

North Side of King Edward Avenue between Prince Edward Street 
and St. George Street 

WONG, Thomas 34' x 74' 24,000.00 City Terms - " 


The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Property and Insurance be approved. 


FOR COyHCll ACTION SEE PAGE(S) <2Q1.-. 


MANAGER'S REPORT 


TO: Vancouver City Council 

SUBJECT: Property Endowment Fund - 

Properties Withheld from Sale. 

CLASSIFICATION: RECOMMENDATION 


April 22, 1976 


The Supervisor of Property and Insurance reports as follows 
on behalf of the Property Endowment Fund Board: 

" On April 6, 1976, City Council approved certain 
recommendations of the Standing Committee on Finance and 
Administration dated March 18, 1976, with respect to the 
procedure to be adopted by the Property Endowment Fund 
Board, and in particular adopted the following recommen- 
dation : 

'F. That.,. the Property Endowment Fund Board be given 
responsibility for establishing conditions under which land 
is held, such conditions to be approved by Council .' 

Attached is a list of properties which the Property 
Endowment Fund Board has authorized to be withheld from 
sale for various reasons . It is pointed out that -hhe 
"holde" placed on these properties by the Board are, 
in the majority of cases, merely confirmations of 
reservations requested by various departments or boards 
for Engineering, Planning, Park or Fire Department 
purposes, or are recognitions of holding action taken by 
City Council. It is the intention of Property Endowment 
Fund Board to annually review the reservations on the 
properties with a formal review taking place at least 
once a year. 

It is RECOMMENDED that Council approve various reservations 
placed on the attached list of properties for the purposes 
indicated. " 

The City Manager RECOMMENDS that Council approve the 
foregoing recommendation of the Property Endowment Fund 
Board . 


FOR COUNCIL ACTION SEE PASE(S) ..^^"^ 
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MANAGER'S REPORT 


May 18, 1976 

TO: VANCOUVER CITY COUNCIL 

SUBJECT: FAMILY HOUSING - APARTMENT FORM 

CLASSIFICATION: CONSIDERATION 

The Director of Housing reports as follows: 

"This report is pursuant to the resolution of City Council of 
May 11, 1976, 

"THAT the proposals with respect to 264 units 
of family housing detailed orally this day by 
the Director of Housing be approved in prin- 
ciple with a detailed report back to Council 
for consideration and approval." 

These proposals are in accordance with the general form of 
housing development approved in principle by City Council on 
May 11. 

If the proposals receive both Federal and Provincial Government 
appropriate funding, and they are subsequently proceeded with, 
the management and operation of each housing proposal will be 
the responsibility of the City's Housing Corporation — as such, 
occupancy can be controlled. 

The proposals being submitted for the CONSIDERATION of City 
Council are as detailed in Appendix I (attached hereto.)" 

The City Manager submits the foregoing report of the Director 
of Housing for the CONSIDERATION of City Council. 


The report of the Director of Planning that was considered by 
Council on May 11, is recirculated for the information of Council. 


FOR COUNCIL ACTION SEE PAGE(S) ..iQ.g^ , 
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2) 


Clause 2 Continued, 


Proposed Amendment 

2. Section 11(2) (c) 

Insert after 'area 
for' in second line: 

' manoeuvering aisles. 


Explanatory Note 

The present wording of this clause 
of the regulations has caused some 
misunderstanding or misinterpret- 
ation as to whether or not 
manoeuvering aisles as required to 
give access to a particular 
parking area are prohibited within 
the required landscaped setback. 
This proposed amendment clarifies 
that such manoeuvering aisles are 
not permitted within the said 
landscaped setback. 


3. Section ll(2)(d). 


This gives the Director of Planning 
authority to designate where the 
Strike out 'as may be necessary driveways giving vehicular 
necessary' in the third access to the site across land- 
line, and substitute: scaped setbacks may be. 

'which in the opinion 
of the Director of 
Planning may be required.' 


Second last line, 
insert 'trees' before 
the word 'shrubs.' 


The word 'trees' is added to 
maintain continuity with Section 
11(2) (b) . 


Add at the end : 

'and shall not 
prohibit the use of 
statuary, fountains 
and objects of art 
incorporated in the 
landscaping. ' 

4. Section 10 ( 2 ) ( a ) ( iii ) 

Strike out 'and do not 
exceed 48 inches' and 
substitute : 

'and do not project 
more than 48 inches 
measured at right 
angles to the face of 
the building. ' 


Required in clause (d) in relation 
to permitting them under clause 
(b). 


There has been some difficulty in 
the Provincial Courts in the 
interpretation of this clause 
when enforcement action is taken. 
It is believed this amendment will 
rectify the problem. 


5. Schedule A. 

Strike out Section 9(2) 
and substitute : 

'Advertisements or signs 
located between any 
building line prescribed 
by the By-law and the 
limit of the adjoining 
or projected street or 
lane, provided that the 
said advertisement or 
sign is removed at no 
cost to the City when 
the street or lane is 


On September 24, 1968, Section 
9(2) of Schedule A was added to 
the Zoning and Development By-law 
in order to streamline the issuance 
of permits for signs which were 
located between an established 
building line and city street or 
lane. Subsequently, a session of 
Legislature in 1970 amended the 
City Charter under Section 569 
whereby it is the responsibility 
of any owner to remove any struct- 
ure, sign, etc., that is located 
between an established building 
line and City street or lane at 
no cost to the City. This proposed 


Contd . . . 



May 28, 1976 


TO: Vancouver City Council 

SUBJECT: Development Permit Application #67839 - Vancouver East 
Lions Club - 1717 Adanac . Street . 

CLASSIFICATION: CONSIDERATION 


The Director of Planning reports as follows: 

"City Council will recall the brief historical report from the Planning 
Department which was considered by Council on May 18, 1976 regarding 
the senior citizens apartment building proposed for this site. Council 
at that time resolved to submit an application, to alter the 
CD-I By-law to a Public Hearing. 

BRIEF HISTORY 

City Council at a Public Hearing on November 26, 1974, after receiving 
recommendations from the Vancouver City Planning Commission and the 
Technical Planning Board, approved the rezoning of this site to CD-I 
Comprehensive Development District for the purpose of constructing a 
senior citizens housing project. The neighbouring site to the north 
across the City lane (740 Commercial Drive - Lots 2, 3, E of 8, Block 
D, Subdivision 7, D.L. 183) was also rezoned by Council to CD-I at 
the same time (see Appendices I, II and III). 

The floor space ratio on the site at 740 Commercial Drive was restricted 
by the CD-I By-law to a maximum of 1.20. The floor space ratio for the 
site at 1717 Adanac Street was restricted by the CD-I By-law to 2.20 
(both to be measured in the same way as the RM-3 Multiple Dwelling 
District Schedule). 

The CD-I By-law was subsequently enacted by City Council on December 10, 
1974. 

On December 12, 1974, Development Permit Application #67839 was approved 
subject to several conditions to be met prerequisite to its issuance. 
This application requested approval for the construction of a highrise 
apartment building for senior citizens on the site at 1717 Adanac Street 
only. One of the conditions prerequisite to the issuance of the 
development permit was that the floor space ratio be reduced for that 
building to 2.20. The plans submitted with the application indicated 
a floor space ratio of 2.40. A further condition was that revised 
drawings be submitted indicating that the tower be reduced in height 
not to exceed the height and length requirements of the RM-3 District 
Schedule. 

On April 2, 1976, revised drawings were submitted which in fact increased 
the floor space ratio to 2.91 and the height was increased by one floor. 
The revised scheme would not meet the vertical angles of daylight 
obstruction requirements. 

PRESENT SITUATION 

On May 20, 1976, a meeting was held between Alderman Harcourt, represen- 
tatives of the Vancouver East Lions Club and representatives of the 
Planning Department. 

The Zoning Planner explained that the floor space ratio of 1.2 on the 
northerly site and 2.2 on the southerly site was originally recommended 
because it would allow for the retention of the existing senior citizens 
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1717 Adanac Street 

Development Permit Application #67839 


development on the northerly site and the average of the two floor 
space ratios would be equitable with the maximum floor space ratio 
that could be achieved with bonuses on neighbouring RM-3 sites. The 
Zoning Planner also advised that the Planning Department could not 
support a development with a higher floor space ratio or height 
from that originally approved. He also recalled a meeting held 
with the Vancouver East Lions Club representatives before the site 
was rezoned, at which time it was stated that the Department could 
not support a floor space ratio of 2.2 on this site alone, but could 
support a CD-I with a floor space ratio of 2.2 on this site and 1.2 
on the northerly site. 

Two possible alternatives were discussed at length: 

1. An application could be filed by the developers to amend the 
CD-I By-law with such an application being referred to a Public 
Hearing. 

2. The development could be somewhat reduced in height and floor 
area with a variation to the CD-I By-law being considered by 
the Board of Variance, subject to Council's concurrence. Two 
methods of achieving this could be: 

(a) With the removal of one floor (10 units - approximately 
5250 sq. ft.) and the exclusion of the lounge on the main 
floor, storage, common meeting rooms and common areas in 
the basement (approximately 8200 sq. ft.) from floor space 
ratio calculations, the floor space ratio would be reduced 
to 2.40. The exclusion of the lounge and common areas 
would not be in accordance with the method of calculation 
in the RM-3 District Schedule as required by the CD-I By- 
law. This method would first require approval of the 
Board of Variance for exclusion of approximately 8200 sq. 
ft. of lounge and common areas plus an additional 5400 

sq. ft. of floor area to arrive at the approved floor 
space ratio of 2.20. 

(b) With the removal of two floors (20 units - approximately 
10,500 sq. ft.), leaving 100 units, and the exclusion of 
the lounge on the main floor, storage, common meeting 
rooms and common areas in the basement (approximately 
8200 sq. ft.) from floor space ratio calculations, the 
floor space ratio would be reduced to 2.20. The exclusion 
of the lounge and cotrmon areas would also not be in 
accordance with the RM-3 method of calculation as required 
by the CD-I By-law. This method would first require the 
approval of the Board of Variance for exclusion of the 
approximately 8200 sq. ft. of lounge and common areas 
from floor space ratio calculations to arrive at the 
approved floor space ratio of 2.20. This proposal would 
be closer to the intent of the original approval. 

The Zoning Planner advised the group that he could not support 
method (a) but that there could be some justification to permit 
a variance as suggested by method (b) as in most instances these 
lounge and common areas would be used by the occupants of the 
building. 
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CONCLUSION 

It is noted that this CD-I By-law was approved in 1974 when the 
residential multiple dwelling district schedules of the Zoning 
and Development By-law included all floor areas in floor space 
ratio calculations with the exception of underground parking. 
Since that time, district schedules covering other areas of the 
City, such as Kitsilano and the West End, have been amended to 
exclude certain amenity areas, such as those suggested in method 
(b) above. 

Normally CD-I By-law should not be altered except through normal 
channels, i.e. Public Hearing. 

It is our understanding that this development has received financing 
approval from the C.M.H.C. 

In this particular case, the most suitable course of action may be 
to deal with the matter through the Board of Variance with the 
Board relaxing the floor space ratio requirements according to 
method (b) above, if they see fit and with Council's concurrence. 
This would lead to an earlier conclusion than if the matter was 
dealt with through a Public Hearing. 

The applicants, Vancouver East Lions Club, are reluctant to reduce 
the floor area but favour method (a). (See Appendix IV)" 


The City Manager submits the foregoing report for the CONSIDERATION of 
City Council . 


FOR COUNCIL ACTION SEE PA6E(S) 



STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


REPORT TO COUNCIL 



May 12, 1976 


A meeting of the Standing Committee of Council on Community Services 
was held on Wednesday, May 12th, 1976, at the New Central Hotel, 44- 
48 East Cordova Street, at approximately 4:00 P.M. 


COMMITTEE CLERK: H. Dickson 


RECOMMENDATION 

1 . Multi Use Centre - Central/Oliver Hotels 

The Committee had before it for consideration a Manager's Report, 
dated May 6th, 1976 (copy circulated) in which the Director of 
Social Planning reported on the Multi Use Centre located on the 
ground floor and basement levels of the 140-room New Central Hotel 
(formerly the Central /Ol iver Hotels) . The report outlined the 
services to be offered by this Multi Use Centre and cost sharing 
formula for its operation. 

The Committee, accompanied by representatives of United Housing 
Foundation and Central Mortgage & Housing Corporation, and the 
construction project manager, toured the Multi Use Centre to view 
the library, TV lounge, carpentry workshop, kitchen facilities 
and cafeteria, washing machines and dryers, dry cleaning facili- 
ties and washroom and delousing facilities. 

During discussion while on the tour of the centre, it was reported 
that the United Housing Foundation, which currently owns and 
manages the New Central Hotel, is in negotiations with Central 
Mortgage & Housing Corporation to discontinue its involveme^at in 
the hotel, and C.M.H.C. feels that the City of Vancouver should 
consider purchasing the New Central Hotel . 

Following discussion, it was 

RECOMMENDED 

A. THAT the Director of Social Planning, in 
consultation with other civic officials, 
be asked to investigate the financial and 
other implications of the City acquiring 
the New Central Hotel from the United 
Hbusing Foundation and report to the 
Community Services Committee. 

B. THAT Council approve the operating budget of 
the Multi Use Centre as set out in the attached 
Manager's Report dated May 6, 1976. 


PRESENT : 


Alderman Rankin, Chairman 
Alderman Boyce 
Alderman Sweeney 


ABSENT: 


Alderman Marzari 
Alderman Volrich 


Continued on Page 2. 
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Clause No. 1 Continued 

C. THAT Council approve the City's- share of 
expenditures for seven months in 1976 estimated 
at $33,479.00. 

D. THAT the Provincial Government, through the 
Department of Human Resources or the Vancouver 
Resources Board, be requested to approve an 
expenditure for the meal service and bathing 
facility estimated at $238,380.00 for seven 
months in 1976 with recoveries to the Provincial 
Government from revenues from the meal service. 

THAT the Director of Social Planning be authorized 
to employ a manager for the Multi Use Centre for 
one year within his department, subject to the 
position being classified by the Director of 
Personnel Services . 

F. THAT the Director of Social Planning report back 
to the Community Services Committee by May 15th, 
1977 with recommendations on a permanent manage- 
ment arrangement for the Multi Use Centi'e. 

G. THAT the Director of Social Planning in -ite bids 
for provision of the meal service and report 

back to the Community Services Committee on results. 


The meeting adjourned at approximately 4:45 p.m. 

FOR COUNCiL ACTION SEE PAGE(S) .<2Q^. 


96i 
258 


PART REIORT TO COUNCIL 


STANDING COMVIITTEE OF COUNCIL 
ON FINANCE AND ADJVJNISTRATION 


May 13, 1976 


A meeting of the Standing Committee of Council on Finance 
and Administration was held in the No. 3 Committee Room, third 
floor, City Hall on Thursdciy, May 13, 1976 at approximately 
1:30 p.m. 

PRESENT : Alderman Volrich, Chairman 

Alderman Bowers 
Alderman Marzari 
Alderman Sweeney 

ABSENT : Alderman Kennedy 

COMMITTEE CLERK: G. Bardc n 


RECOMMENDATION 


1, Health Department - Space Requirements 

The Committee had for consideration a Manager's report 
(copy circulated) dated April 2d, 1976 in which the Medical 
Health Officer reported on space requirements of the Health 
Department. The Medical Health Officer also circulated at the 
meeting a supplement to his report as follows: 

" 1. In spite of the Administrative Analysts assessment of East Unit overcrowding, 
the most critically overcrowded facility is the one at 3998 Main Street. 


2. The staff size, not the school population, has been the basis of our 

analysis. Program activity and the space required still relates to staff 
size at any given location. 


3. The Health Department has been totally and repeatedly consistent over the 
last eight years in identifying the requirements for a major health facility 
in the east half of West Service Area. The major priority in the 1971-75 
Capital Plan was for a complete service unit in the Oakridge area. 


4. If a lease were given to the ground floor of 3998 Main Street, then: 

(i) five staff now at the Kerrisdale office will be inappropriately 
located; 

(ii) the dental service will not develop to its optimal efficiency; 

(iii) clinical programs will be hampered due to lack of space and the 
more difficult second floor location; , 

(iv) the City will ultimately have to face a major building cost within 
this same service area at a far higher cost. 


5. If City Council approves Health Department use of 3998 Main Street, then 
this project and the East Unit re-development (exclusive of furnishings) 
could both be carried out for the $362,100 available for Health Department 
buildings. 


6. The other building priorities are clearly behind these two major concerns." 



Cont'd . 
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The Committee did not feel that both the Main Street unit 
and the Victoria Drive unit could be expanded at this time. The 
City Manager stated that the request for furnishings such as a 
three-chair dental clinic would be an increase in the standard 
of service. 

Following further discussion it was 

RECOMMENDED 

A. THAT expansion of the Health Unit at 399^ Main 
Street be approved; 

B. THAT the present proposal for expansion of the Health 
Unit at Victoria Drive not be approved, and further 
the Medical Health Officer submit to the Committee 

a very much reduced budget for expansion of the 
Victoria Drive Health Unit; 

C. THAT the Medical Health Officer report back to the 
Committee on furnishings for the expansion of the 
two units; 

D. THAT the Medical Health Officer be instructed to 
report back to the Comm.ittee on the anticipated 
level of service to be provided by his Department 
in the future. 


FOR COUNCIL ACTION SEE PA6E(S) 



STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


REPORT TO COUNCIL 



MAY 13, 1976 


A meeting of the Standing Committee of Council on Community Services 
was held on Thursday, May 13, 1976, at the No. 1 Committee Room, 
Third Floor, City Hall, at approximately 3:30 P.M. 


COMMITTEE CLERK: H. Dickson 


The Minutes of the Community Services Committee meeting of May 6th, 
1976 were adopted. 


INFORMATION 

1 . Steams Hot Dogs - Request for Extension of Hours 

The Committee had before it for consideration a letter dated 
March 29, 1976 (copy circulated) from lawyer, Mr. J. J. Sutherland, 
on behalf of a client. Steams Hot Dogs, requesting an extension 
of their hours from the present closing time of 1:00 a.m. to 
3:00 a.m. Also before the Committee for consideration on this 
matter was a letter dated April 27th, 1976 (copy circulated) from 
the Police Department advising that the police does not agree 
with an extension of the operating hours of Steams Hot Dogs. The 
police letter was accompanied by a report dated April 5th, 1976 
(copy circulated) , outlining the general operation cf Steams Hot 
Dogs . 

Mr. Sutherland appeared before the Committee on this matter 
and stated that the management has made a number of changes which 
have reduced the number of young persons frequenting this establish- 
ment. He noted that the police reported that on numerous occasions 
customers of this establishment have been found in stages of semi- 
consciousness on the premises and suggested to the Committee that 
this is common in the downtown eastside area. Mr. Sutherland 
suggested that the operator of Steams Hot Dogs should not be 
faulted because customers may "dozs off"; that there has been 
some improvement in the operation; and that therefore an extension 
of hours should be granted - even on a trial basis. 

Representatives of the Police Department told the Committee 
they are definitely opposed to an extension of the operating hours 
of Steams Hot Dogs . 

During discussion, the Committee noted that since the City 
imposed a midnight closing time in 1973 (which was extended to 
1:00 a.m. on March 7th, 1974) the number of youths frequenting 
the establishment seems to have been reduced but that this 
establishment is still frequented by drug users. 

Following discussion, it was 


PRESENT : 


Alderman Rankin, Chairman 
Alderman Boyce 


Alderman Marzari 
Alderman Sweeney 
Alderman Volrich 


RESOLVED 


THAT there be no extension to the present 1:00 a.m. 
closing time for Steams Hot Dogs, 50 East Hastings 
Street . 


Continued on Page 2. 



Report to Council 

Standing Committee on Community Services 

May 13, 1976 Pago 2 

INFORMATION AND RECOMMENDATION 

2 . Red Door Rental Aid 

The Committee had before it for consideration a Manager's 
Report dated April 27th, 1976 (copy circulated) in which the 
Acting Supervisor of Property and Insurance reported on the sub- 
lease of School Board premises at 4804-4806 Main Street to the 
Riley Park Area Council which sub-leases to the Red Door 
Information Centre which sub-leases to Red Door Rental Aid. 

Ms. G. M. R. Gordon, President of Red Door Rental Aid 
Society, appeared before the Committee and presented copies 
of two letters, both dated May 7, 1976, from the Riley Park 
Area Council and the Red Door Rental Aid Society to the School 
Board (copies circulated) , 

Ms. Gordon explained to the Committee the Riley Park Area 
Council has vacated the premises and that Red Door Rental Aid 
Society, which wishes to continue operating, does not have a 
lease on the premises . 

Following consideration, it was 

RESOLVED 

THAT this matter be referred to the next joint meeting 
of the Special Committee of the School Board, Park 
Board, and City Council; 

and it was 

RECOMMENDED 

THAT Council request the School Board to give favour- 
able consideration to leasing premises at 4804-4806 Main 
Street to Red Door Rental Aid Society. 


INFORMATION 

3. City Involvement in Police and Community 
Services Project in Southeast Vancouver 

The Committee had before it for considera ion a Manager's 
Report dated April 14th, 1976 on the City's i. volvement in police 
and community services project in southeast Vancouver. 

A representative of the Social Planning Departiient appeared 
before the Committee and requested that this matter' be deferred 
for one week, and it was 

RESOLVED 

THAT the Manager's Report dated April 14, 1976 on the 
City's involvement in police and community services 
project in southeast Vancouver be deferred to the next 
meeting of the Community Services Committee. 


RECOMMENDATION 

4 . Social Services Grants - Quarterly Report 

The Committee had before it for consideration a Manager's 
report dated May 4th, 1976 (copy circulated) in which the Director 
of Social Planning recommended that four civic grants, totalling 
$38,974.00, be approved. 


Continued on Page 3. 
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Clause No. 4 Continued 


Representatives of the Social Planning Department appeared 
before the Committee on this matter and pointed out that the 
net cost to the City would be $31,359.50 after approved C.A.P. 
recovery and that the City s cost would be further reduced to 
$19,487.50 if all pending C.A.P. applications are approved. 

The Social Planning Department 's representatives reviewed 
the eight grant applications (contained in the report) with the 
Committee and answered questions as to previous grants to 
these organizations, what the funding was for, and information 
regarding the services to be offered by the organizations. 


Following consideration, it was 


RECOMMENDED 


THAT civic grants for social services in an amount 
totalling $38,974.00 be approved for the purposes out- 
lined by the Director of Social Planning in the 
Manager's Report dated May 4, 1976, and subject to 
any conditions contained therein, to the organizations 
listed as follows: 

a) Mental Patients Association - $14,229.00 

b) Owl House - $14,000.00 

c) YWCA Native Youth Worker 

(Program costs) - $ 1,000.00 

d) Crossreach - $ 9,745.00 


FURTHER THAT there be no grants at this time to the 
following organizations: 

a) Grandview Community Centre 

b) Killarney Champlain Citizens for ActLon Association 

c) Vancouver Opportunities Program Society 

d) Vancouver Opportunities Program Workshop and 

Free Store 


The meeting adjourned at approximately 4:00 P.M. 

FOR COUNCIL ACTION SEE PAGE{S)i!.02 
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Board of Administration, September 4th, 1970 


(BUILDING - 3) 


Clause 2 Continued . 


Proposed Amendment 
5. Continued.. 


Explanatory Note 


widened in whole or 
in part to the estab- 
lished building line, 
pursuant to the prov- 
isions of Section 569 
of the Vancouver 
Charter. ' 


Section 13(3) 

To amend by adding the 
following : 

'Provided, however, 
that where conditions 
exist peculiar to the 
site or the form of 
development, the 
Director of Planning 
may permit access from 
the street in lieu of 
lane access . ' 


amendment is to further stream- 
line the procedure of issuing 
permits in that with the recent 
amendment to Section 569 of the 
City Charter and the proposed 
amendment to the Zoning and 
Development By-law no agreements 
would be required for any permit 
issued, subject to compliance with 
the Zoning and Development By-law, 
but would have noted thereon, 
subject to the provisions of Section 
569 of the Vancouver Charter. 

The current conditions of the By- 
law require vehicular access to 
the required loading spaces to be 
from the lane if a lane exists 
and has brought about a number of 
appeals to the Board of Variance 
particularly for one and two 
storey structures located mostly 
on sloping sites. This proposed 
amendment would in most cases, 
eliminate the need for an appeal 
to the Board of Variance and 
administratively, the Director of 
Planning will be first consulting 
with the City Engineer's office 
before exercising his discretion. 


The Technical Planning Board on July 3rd, 1970, recommended 
that the Director of Planning make applications to amend the 
Zoning and Development By-law in accordance with the proposals 
above and such application be referred direct to a Public 
Hearing after a report has been received thereon from the Town 
Planning Commission. 

The Town Planning Commission on July 10th, 1970 endorsed the 
recommendation of the Technical Planning Board." 

Your Board RECOMMENDS that the reports of the Technical Planning Board 
and Town Planning Commission be received and the matter be referred 
for the consideration of Council at a Public Hearing. 


FOR ADOPTION SEE PAGE(S) 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 

May 13, 1976 


A meeting of the Standing Committee of Council on Planning 
and Development was held in the No. 2 Committee Room, Third 
Floor, City Hall, on Thursday, May 13, 1976, at approximately 
3.30 p.m. 


PRESENT: 


Alderman Bowers, Chairman 
Alderman Bird 
Alderman Harcourt 


ABSENT: 


ALSO PRESENT: 

CLERK TO THE 
COMMITTEE : 


Alderman Cowie 
Alderman Kennedy 

Alderman Boyce (Items 1-4) 


M. L. Cross 


INFORMATION 

1. Monthly Status of Rezoning Applications . 

The Committee considered the monthly status of rezoning 
applications as of April 30, 1976 (copy on file in the City Clerk's 
office) and 

RESOLVED 

THAT the Monthly Status report of Rezoning Applications as 
of April 30, 1976 be received. 


RECOMMENDATION 

2. Kitsilano Area Planning Program: Apartment Area Plan 

Implementation of Policies Relating to Street Improvements . 

The Committee considered a report of the City Manager dated 
April 28, 1976 (copy circulated) in which the Director of Planning 
outlines the implementation of policies relating to street improve- 
ments in the Kitsilano Apartment Area. 

RECOMMENDED 

A. THAT the City Engineer be instructed to initiate a 
paving program in the Kitsilano Apartment Area so 
that one block per year, beginning in 1976, is paved. 

B. THAT at the time a capital budget is approved. City 
Council again consider initiating an 'area' paving 
program. 
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RECOMMENDATION 

3. Heritage Designation - "B" Schedule . 

The Committee considered a report of the City Manager 
dated May 6, 1976 (copy circulated) in which the Director of 
Planning sets out the following categories for identification of 
heritage buildings: 


'Category A' Buildings of outstanding heritage value 
that are considered to make a larger 
contribution to the City than any alter- 
native use of the site. 

'Category B' Buildings with enough heritage merit to 

v/arrant designation but not of sufficient 
merit to preclude the possibility of 
alterations or demolition if a superior 
alternative is presented. 

'Category C Buildings which have some heritage merit 
but which would not be recommended for 
designation. " 


Mrs. R. Fleming, Chairman of the Heritage Advisory Committee 
advised that a separate "B" schedule would spell out precisely 
what aspect of the building is important. 

In the report the Director of Planning states: 


" 'B' buildings would be chosen for one or more of a series of 
characteristics : 

(1) Features (e.g. cornices, facades) 

(2) Scale 

(3) Materials 

(4) Historical character 

(5) Architectural character 

(6) Urban context (its relationship to its surroundings)" 


RECOMMENDED 

THAT the Director of Legal Services be instructed to prepare 
a "B" schedule to By-law No. 4837 which will protect specific 
portions of "B" heritage buildings. 
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INFORMATION 

4 . Reports on Still Creek . 

The Committee considered two reports of the City Manager 
dated May 6, 1976 (copies circulated) . 

A. Report entitled "Still Creek Water Quality 
Sampling and Improving Programme." 

B. Report entitled "Request for Enclosure of 
Still Creek by Exeter Properties." 

Park Commissioner B. Keefer and Commissioner F. Bunnell of 
the Greater Vancouver Sewerage and Water District were present 
for the discussion. 

Commissioner Keefer indicated that he had been working with 
representatives of the Housing and Environment Committee, the 
Park Board, and the Citizens' Trail Committee towards the pro- 
vision of a bicycle and walking trail throughout Vancouver and 
Burnaby. He advised that Burnaby has recently adopted a policy 
of non-enclosure for the Burnaby section of the creek. He 
requested that Vancouver adopt a similar policy. 

Commissioner Bunnell set out the G.V.S. and D.D. policy with 
respect to enclosure of Still Creek. 

Also considered was a letter dated May 10, 1976 from 
Mr. S. Lee, Secretary/Treasurer, Exeter Properties Limited support- 
ing their request to culvert Still Creek. 

After considerable discussion the Committee 

RECOMMENDED 

A. THAT the Greater Vancouver Sewer and Drainage 
District be requested to maintain an ongoing 
monitoring programme on Still Creek in order to 
detect any significant changes in water quality. 

B. THAT no further enclosures of Still Creek be 
permitted south of Grandview Highway. 

C. THAT north of Grandview Highway, east of Cornett 
Road, Still Creek be kept open where it is 
adjacent to a road or public access. 

D. THAT north of Grandview Highway between Rupert 
Street and Cornett Road, where Still Creek flows 
through private properties , the owners be 
encouraged to keep the Creek open; if this is not 
possible, the Creek may be culverted and completely 
enclosed at the option of the owner. 

E. THAT the City Engineer and the Greater Vancouver 
Sewer and Drainage District report back on the area 
north of Grandview Highway west of Rupert Street. 

F. THAT the owners of the properties between Rupert 
Street and Cornett Road north of Grandview Highway 
be requested to co-operate with the Provincial Trails 
Advisory Committee in providing an easement for a 
finished right-of-way suitable for a bicycle trail. 
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Clause No. 4 Continued. 


(The above clause is submitted to Council for information 
as the recommendations of the Committee were adopted by Council 
at its meeting on May 18, 1976.) 


RECOMMENDATION 

5 . Public Open Space Potential of the Gastown Right of Way . 

The Committee considered a report of the City Manager 
dated May 5, 1976 forwarding a report of the Director of Planning 
dated March 12, 1976 (copies circulated) which delineates options 
for securing an opportunity to provide a public amenity in the 
Gastown area of the Downtown penninsula at a minimum cost to the 
City. 

Mr. J. Ellis of the Central Area Division of the Planning 
Department with the aid of a model, illustrated to the Committee 
how the open space would develop at each option stage. The maximum 
option stage would provide approximately three-quarters of an acre 
of public open space for approximately 4,000 persons presently 
living within a two block radius of the right-of-way. 

Preliminary discussions have been held re possible trade-offs 
with the owners of the affected properties. Mr. Abies of Freemen 
and Company, Solicitors for City Parking indicated that the Company 
wishes to remain in the parking business and are not considering 
developing their property for other uses. They would be willing to 
negotiate and consider developing a parking structure in the area. 
Mr. G. Anderson indicated that he previously had plans to develop 
his property but has not yet carried them through. Mr. J. Jones 
advised that he had attended a meeting and most of the affected 
owners on Powell Street situated on the right-of-way seemed to be 
in favour of the scheme. 

After discussion, the Committee 

RECOMMENDED 

A. THAT those portions of Blocks 2, 7, and 8, 
formerly CPR right-of-way, D.L. 196 be reserved 
as public open space as a matter of Council 
policy . 

B. THAT, upon endorsement of this policy: 

(i) The Director of Planning be instructed 

to report back on the development controls 
required for eventual implementation of this 
proposal; and 

(ii) The Director of Finance be instructed to 
report back on the financial aspects of eventual 
implementation of this proposal; and 

(iii) The City Engineer be instructed to report back 

on the traffic and parking aspects of the eventual 
implementation of this proposal . 

The Meeting adjourned at approximately 4.50 p.m. 

FOR COUNCIL ACTION SEE PAGE{S) 


V 


2 

REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON 

HOUSING AND ENVIRONMENT 
May 20, 1976 

A meeting of the Standing Committee of Council on Housing 
and Environment was held on Thursday, May 20, 1976, at 1:30 p.m. 
in the No. 1 Committee Room, Third Floor, City Hall. 

PRESENT: Alderman Harcourt, Chairman 
Alderman Cowie 
Alderman Rankin 

ABSENT: Alderman Bird • ^ 

(Civic Business 
Alderman Boyce ) 

CLERK: J. Thomas 

The Minutes of the meeting of May 6, 1976, were adopted. 

INFORMATION : 

1. Fire By-law: Emergency Lighting Requirements, 
5475 Vine Street 

The Committee considered a Manager's report dated May 4, 1976, 
in which the Fire Chief commented on emergency lighting requirements 
applicable to 5475 Vine Street in response to a letter of complaint 
from Vinecrest Manor Limited. 

In a communication dated April 21, 1976, (circulated) the 
Board of Directors protested the directive from the Fire Chief and 
pointed out the building was a concrete structure, co-operatively 
owned, and the installation of emergency lighting would cost 
approximately $4,000 shared between twenty-four suites. 

Captain L.V. Davis, Acting Chief Fire Warden, advised the 
building was classed as an hotel under the Fire By-law and required 
emergency lighting under both the By-law and Provincial Statute. 
There was no right of appeal to the requirement. 

Mr. R.K. Brown, and Mr. J. Snelgrove, addressed the Committee 
on behalf of Vinecrest Manor Limited and requested consideration be 
given to the incorporation of an appeal procedure in the Fire By-law, 
The Chairman advised. Council on June 1, 1976, would be considering 
proposed changes to the Fire By-law including provision for appeal. 

The Committee Clerk was instructed to write the Board of 
Directors of Vinecrest Manor informing them there is no appeal 
at present from the directive of the Fire Chief, and therefore they 
must comply with the emergency lighting requirements under the 
City Fire By-law and Provincial Fire Marshal's Act. 

It was 

RESOLVED, 

THAT the Manager's report dated May 4, 1976, be 

received for information. i 


RECOMMENDATIONS : 

2 . Housing and Relocation Services 

On April 8, 1976, after considering a communication from the 
Minister of Housing dated March 11, 1976, (on file in the City Clerk's 
Office) stating no more grants would be made this year under the 
Rental Information Services Grant Program the Committee recommended 
the Red Door Rental Aid Society and Y.W.C.A. Rooms Registry be 
funded for an interim period of three months to ensure continuation 


Cont'd . . . 
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of the service while further approaches were made to the Provincial 
Government. Council on April 13, 1976, approved the Committee's 
recommendation and the Mayor was requested to write the Minister 
suggesting an immediate meeting to discuss the continuation of the 
service under the same cost-sharing formula as previously existed 
between the Province and the City, and also that the City be 
reimbursed the sum of $28,000 interim funding granted the two 
agencies . 

The Committee had for consideration communications from the 
Minister of Housing dated May 10, 1976, and from the Minister of 
Human Resources dated April 26, 1976, advising the Government did 
not consider housing registries priority services and therefore 
grants would not be forthcoming. 

The Honourable Hugh Curtis advised, as Minister of Housing, he 
had assessed the merits of departmental programs in order to re- 
orient activities towards assisting the private sector in the 
provision of housing. Consideration of the consolidation of the 
department's many activities had led to the decision to discontinue 
grants to housing registries and instructions had been given that 
community requirements be accommodated through the use of B.C. 
Housing Management Commission waiting lists. The Minister stated: 

"I note that your Council approved funding for housing 
registries subsequent to my letter of March 11, indicating 
my decision. 

I appreciate your Council's concern, as no doubt you can 
mine when faced with competing choices for scarce funds. 
Nevertheless, priorities must be established and this 
inevitably involves some shortfall in some areas. I 
therefore regret to inform you that upon review I have 
decided not to reinstitute grants for housing registries." 

The Honourable William Vander Zalm in his letter to the Mayor 
stated he could not consider housing registries to be a priority 
project or program. The Minister commented: 

"At a time when grant monies are short and so many 
organizations previously funded by L.I. P. grants are 
now turning to us and at a time when because of this 
many worthwhile and proven services must be discontinued, 
it seems to me the matter of a Housing Registry is more 
a luxury than a necessity. The old conventional method 
of searching newspaper ads, etc., may not be as efficient 
as some but is still a reasonable alternative. 

If I have missed something or am overlooking a very 
important aspect of this particular programme, please 
give me a call and we can discuss it further." 

Ms. G.M.R. Gordon of the Red Door Rental Aid Society and 
Mrs. V. Langdon, Y.W.C.A., addressed the Committee. During discussion 
the Chairman noted he had consulted B.C. Housing Management Commission 
staff and had been advised that it would be beneficial if he 
sponsored a joint meeting of Commission staff and the two housing 
registries to try and arrive at a satisfactory solution. 

Committee members were critical of the Minister of Human 
Resources' comment that housing registries were a luxury rather 
than a necessity and felt the people who were in most need of the 
service were the disadvantaged - the poor, the handicapped, and the 
aged who lacked transportation to seek out housing. B.C. Housing 
Management Commission served people in the public housing sector 
only . 

The Y.W.C.A. and Red Door representatives commented that their 
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agencies received many requests from the Commission to locate 
housing for applicants who were on the public housing waiting list but 
whose emergency housing needs could not be currently met by the 
Commission. 

Following discussion it was 

RECOMMENDED, 

A. THAT Council fully fund the Red Door Rental Aid Society 
and Y.W.C.A. Rooms Registry for a year terminating 

March 31, 1977, based on Council's resolution of March 23, 
1976 - i.e. $71,000 for the Red Door Rental Aid Society, 
$40,000 for the Y.W.C.A. Rooms Registry, and taking into 
account the present interim funding for the months of 
April, May, and June. 

B. THAT the Provincial Government be informed it is the 
opinion of Council that the withdrawal of a housing 
registry service will entail great hardship for the poor, 
sick, and aged citizens of Vancouver, and therefore the 
Ministers of Housing and Human Resources be requested 

to reconsider their decision to discontinue funding for 
such service . 

C. THAT a meeting be convened by the Chairman of the 
Standing Committee on Housing and Environment with 
representatives of the B.C. Housing Management Commission, 
Red Door, and Y.W.C.A. to discuss the continuation of 

a housing registry service. 


3. Victory Hotel, 391 Powell Street - 
Proposal to Purchase 

The Committee considered a proposal by St. James Social Service 
Society that the City purchase the Victory Hotel and lease back to 
the Society for fifteen years, thus enabling the Society to qualify 
for funding under the Residential Rehabilitation Assistance Program. 

Ms. May Gutteridge reviewed the Society's conununication of 
March 11, 1976, (circulated) and advised the Society rented the 
premises with the 54 rooms being occupied by former patients of 
Riverview Hospital who could not be accommodated in boarding homes. 
The Society was nearly self-supporting but had no financial 
backing to buy the property. If the City was not agreeable to 
the acquisition, the Society would probably phase out the operation. 

The Acting Supervisor of Property and Insurance recalled the 
City had investigated the purchase of the property a year ago but 
the owners were asking approximately $100,0 00 more than the Property 
and Insurance Department felt it was worth and the option lapsed. 
If the City obtained a fifteen year lease from the owner, an 
application could go forward for RRAP funding. 

Following discussion it was 

RECOMMENDED, 

THAT the Supervisor of Property and Insurance and 
. the Director of Housing investigate and report back 
to the Committee on the possibility of the City 
leasing the Victory Hotel for fifteen years. 
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4. Fairview Slopes Policy Plan: 
Housing and Social Mix 


At the request of the Chairman an oral presentation was given 
by Mr. D. Cornejo, Planning Department, on the recommendations 
pertaining to housing and social mix contained in the draft Fairview 
Slopes Policy Plan. 

Mr. Cornejo reviewed the relevant sections of the Plan and advised 
development of the Slopes would provide for a future population of 
5,000. It was estimated 400 people, mostly adults, would be 
dispossessed by the development. The Plan recommended approximately 
100 units of social housing be developed on five lots to be acquired 
over five years and City-owned lots located at 6th Avenue (2 lots, 
100 feet), 7th Avenue (1 lot, 50 feet) ,7th and Laurel (8 lots, part 
of False Creek land bridge) . 

Following discussion it was 

RECOMMENDED, 

THAT Council approve in principle the provision 

of replacement units for displaced low-income tenants 

of Fairview Slopes. 


(The Standing Committee on Planning and Development was informed 
of the Committee's recommendation for consideration at its 
meeting on Tuesday, May 25, 1976.) 


The meeting adjourned at approximately 2:25 p.m. 


* * * * 


FOR COUNCIL ACTION SEE PAGE(S) ...<9 ; 


2 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 



May 20, 1976 


A meeting of the Standing Conunittee of Coiancil on Finance 
and Administration was held in the No. 3 Committee Room, third 
floor. City Hall on Thursday, May 20, 1976 at approximately 
1:30 p.m. 

PRESENT ; Alderman Volrich, Chairman 

Alderman Bowers 
Alderman Kennedy 
Alderman Sweeney 

ABSENT ; Alderman Marzari 

COMMITTEE CLERK; G. Barden 


RECOMMENDATION 


1, Park Board Responsibility Matrix Study 

On May 13, 1976 the Finance Committee agreed to have a 
general discussion of the Manager's report dated May 4» 1976 
(copy circulated) dealing with a report of the Joint City Council 
Park Board Responsibility Study Steering Committee dated 
November, 1975 and revised by the Steering Committee on 
January 23, 1976 (copy circiilated) . 

Representatives of the Park Board were present for the 
discussion and it was agreed that they would meet again with the 
Finance Committee in one week and report on the Park Board's views 
in connection with the recommendations contained in the Manager's 
report of May 4, 1976. 


On May 20, 1976 the Park Board met with the Finance Committee 
and reported on their recommendations and comments in connection 
with the Manager's report. The Park Board largely agreed with 
the recommendations in the report except for the following main 
points; 

Authority to reallocate or transfer funds up to $15,000 
in the Revenue Budget and $25,000 in the Capital Budget 

- The vesting of "exclusive possession of, and exclusive 

jurisdiction and control of" park areas in the Park Board. 
At present, the Park Board's authority is limited to 
"the custody, care and management of", park areas. 

Following discussion with the Park Board, the Finance 
Committee 

RECOMMENDED 

THAT the recommendations of the Steering Committee 
contained in their report of November, 1975 and as 
amended at their meeting on January 23, 1976 be 
approved with the following changes; 
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Clause #1 continued : 

A. THAT the following be substituted for Recommendation No. 2: 
(Page 5 of Steering Committee Report) 

2. that the Vancouver Park Board and the 

Director of Finance explore and report back to the 
Committee on the feasibility of implementing program 
budgeting in the Park Board system. 

B. THAT the following be substituted for Recommendation No. 3: 
(Page 5) 

3 .... . that the Board have the authority to 
reallocate or transfer fxinds between capital projects 
up to a limit of $25,000 and between revenue 
appropriations up to a limit of $5,000 and that this 
limit be reviewed after a reasonable budgeting system 
has been produced and is in operation. 

C. THAT the following be substituted for Recommendation No. 4: 
(Page 5) 

4 that the annual estimates originally 

prepared and approved by the Board for submission 
to Council be presented and discussed in its 
entirety directly with Council's Standing Committee 
on Finance and Administration, along with the 
recommendation of the City Manager and the Director 
of Finance. 

D. THAT Recommendation No. 5 be deleted. (Page 6) 

E. THAT the following be substituted for Recommendation No. 7 
(Page 6) 

(l) The Board shall have exclusive possession of, 
and exclusive jurisdiction and control of all 
areas dedicated as permanent public parks of 
the City; and that such areas shall remain as 
permanent public parks, and possession, juris- 
diction and control of such areas shall be 
retained by the Board imless cancelled by a 
two-thirds majority of City Coxincil and the 
Park Board. 

F. THAT the following be substituted for Recommendation No. 13 
as suggested by the Park Board: (Page 9) 

13 that the organization of Board personnel 

and the definition of their duties, responsibilities 
and reporting relationships be the sole responsibility 
of the Board but that the services of the City Personnel 
Department should be available to assist the Board as 
required. Any increases in costs caused by a reorganiza- 
tion which woiald result in adjustments to budget estimates 
be submitted throiigh the City Manager for the approval of 
Council. Job classifications and salary levels of posi- 
tions within the Board organization to remain the 
responsibility of the City Personnel Department and the 
City Manager. 
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Board of Admiriistration, September 4, 1970 


(FIRE - 1) 


FIRE & TRAFFIC MATTERS 


RECOMMENDATION: 


1 . Night Court Sittinp;s 

The Court Clerk, Provincial Court, Vancouver, reports as follows: 

"His Honour L. S. Eckardt, District Judge of Vancouver, 
advises two Night Court sittings are to be held each 
week commencing from September 1, 1970, a reduction 
from four. Commencing October 1, 1970, sittings pre- 
viously authorized at the rate of two each week have 
been ordered. The question of providing funds commencing 
October 1, was left in abeyance at the time Night Court 
sittings were increased from two to four for a limited 
period, concluding September 30, 1970. 

Three of five permanent staff eliminated due to a 
reduced volume of Traffic Offence Notices were temporarily 
employed to cover the work of four Night Court sittings 
each week to the end of September by resolution of Council, 
April 28, 1970. Through vacancies, all permanent staff 
affected have been placed in permanent positions within 
the Department. By reduction of sittings during the 
months of August and September, funds are available in 
Account 6601/3 to carry two Night sittings each week for 
the balance of 1970. 

Prior to the adoption of the above report, employees 
assigned to Night Court duties were paid flat rates per 
attendance. The report recommended this system be dis- 
continued and full time staff employed. It is suggested 
the Court Clerk, Provincial Courts, Vancouver, the Admini- 
strative Analyst and the Director of Personnel Services 
review the employment of Night Court staff and the methods 
of payment. 

RECOMMENDED THAT 

a) Night Court sittings commencing September 1, 
1970, be at the rate of two each week. 

b) $3,000.00 be transferred from Accoiint 6601/3 
(Salaries Court Staff-Temporary Help) to Account 
6603/75, (Night Court, Traffic Operation, Salaries- 
Clerical ) . 

c) The Court Clerk, Provincial Courts, the Admini- 
strative Analyst and the Director of Personnel 
Services review the methods of employment of 
Night Court employees and the rates of payment; 
further, that pending such review, payments be 
made at rates under overtime regulations, or that 
part-time persons be employed at present classification. 

Your Board 

RECOMMENDS the foregoing recommendations of the Court Clerk, 
Provincial Court, Vancouver, be adopted. 


for adoption see page(s) 
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Standing Ck)ininittee of Council 
on Finance and Administration 
May 20, 1976 

Clause #1 continued ; 

The Finance Coiranittee discussed the section of the report 
dealing with Statements of Responsibilities, and following dis- 
cussion it was 

RECOMMENDED 

THAT the Statements of Responsibilities be approvea as 
contained in the Steering Committee report of 
November, 1975 with the following amendments: 

Responsibilities of Park Commissioners ; 

G. THAT the following be substituted for Appendix B-1 
Section II (a), (c) and (f); (Page B-2) 

(a) Provide guidance and direction to the Superintendent 
in the preparation of the Board's annual revenue and 
capital estimates. 

(c) Submit and support annual revenue and capital estimate 
proposals to Coiincil for adoption. 

(f ) Submit and support recommendations to Council for 
additional or supplementary appropriations for new 
revenue and capital budget programs. 

H. THAT the following be substituted for Appendix B-1 
Section II (d) and (e); (Page B-2) 

(d) Approve allocations of fiinds from any general un- 
specified appropriations or transfer of fiinds between 
programs in the Administration, Operations or Recrea- 
tion Sections of the revenue budget up to an amount 
of $5,000. 

(e) Approve allocations of funds from any general un- 
specified appropriation or transfer of funds between 
programs in the Income Operations Section of the 
revenue budget up to an amount of $5,000. 

I. THAT the following statements be added to Appendix B-1 
Section II as (h), (i), (j), (k) and (l); (Page B-3 ) 

(h) Approve all reallocations of capital funds to or from 

a general unspecified appropriation or transfer between 
programs up to an amount of $25,000 subject to the 
following qualification. Transfers in any amount 
between capital accounts, where the source of funds 
are from differing borrowing authorities, must receive 
the approval of Council because of the Charter require- 
ments that such transfers be accomplished by varying 
or diverting By-laws. 

(i) Approve all recommended additions to construction and 
development contracts in excess of $5,000 provided f\ands 
are available to cover the additional expenditures prior 
to a commitment being made to the contractor. 

(j) Advise the Director of Finance of the City of all revenue 
fund reallocations approved up to an amount of $5,000 and 
all capital fund reallocations approved up to an amount of 
$25,000 and approve all requests for reallocation of 
revenue funds in excess of $5,000 and capital funds in 
excess of $25,000 for submission to City Coiincil for 
approval . 
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Clause #1 continued ; 

(k) Establish the financial responsibilities and 
authorities accorded to the Superintendent on 
behalf of the Board and the reporting requirement 
of the Superintendent in respect of the authorities 
granted. 

(l) Approve all requests for travel and training expenses 
on behalf of Board members and employees of the Board 
and in accordance with City Personnel Regulations as 
they are applicable to employee requests. 

J. THAT the following be included in Appendix B-1 Section II 

as statement (m) and be removed from Section VII: (Page B-3) 

(m) Direct the Superintendent to establish and maintain 
the necessary accounting and management information 
systems required to provide timely, accurate and 
complete reports of progress in meeting Board plans 
and objectives. 


K. THAT the following statement be added to Appendix B-1 
Section II as (j): (Page B-7) 

Responsibilities of Park Superintendent ; 

(j) Establish specific authorities and responsibilities 
of senior staff in relation to the day-to-day admini- 
stration of Board affairs and reporting requirements 
in respect of the granted authorities and assigned 
responsibilities . 

L. THAT the following statements be added to Appendix B-II 
as Section V (a) and (b); (Page B-S) 

V. Financial Responsibility 

(a) Establish financial authorities of senior staff in 
such a manner to provide adequate internal control 
over Board revenues and expenditures. 

(b) Prepare and submit reports as required in respect of 
financial authorities granted to the Superintendent 
by the Board. 


Responsibilities of City Council ; 

M. THAT statement No. 1 under Appendix B-III be revised as 
follows; (Page B-9) 

1. Review and approve all Board annual estimates and 

budget reallocations over $25fOOO in the Capital Budget 
and over $5fOOO in the Revenue Budget. 


Responsibilities of City Manager ; 

N. THAT statements No. 1 and No. 3 iHider Appendix B-IV be 
revised as follows; (Page B-10) 

1. Administer personnel policies and regulations with 
respect to job classifications and pay grades and 
review organizational changes and report to City 
Council when required. 


Cont'd . • • 
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Clause #1 continued ; 

3. Review Board annual estimates. 


0. THAT the Director of Legal Services be requested to prepare 
the Charter amendments necessary to implement the foregoing 
recommendations . 

CONSIDERATION ; 

P. The vote on Recommendation No. 7 (6) as follows resulted 
in a tie vote and is therefore referred to City Council 
for CONSIDERATION; (Page 7) 

7 (6) Possession of, and exclusive jurisdiction and 

control of real propoerty includes the authority 
to determine how such real property shall be 
used, what fees or rental charges shall be 
levied, and what improvements shall be made 
thereon, including the removal or demolition of 
any existing improvements. 


INFORMATION 


2. The Highland Echo 

Alderman Volrich reported that he had a letter from the 
Highland Echo dated May 17» 1976 in connection with the opening of 
the Britannia Community Services Centre on June 5} 1976. 

The Highland Echo suggested that the City of Vancouver might 
wish to acknowledge its participation in this project in the form 
of a paid Ad in their newspaper. Following discussion it was 

RESOLVED 

THAT no action be taken on this matter. 


The meeting adjoTirned at approximately 3;00 p.m. 


FOR COUNCIL ACTION SEE PAGl 
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STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


REPORT TO COUNCIL 



MAY 20, 1976 


A meeting of the Standing Committee of Council on Community Services 
was held on Thursday, May 20, 1976, in the No. 1 Committee Room, 
Third Floor, City Hall, at approximately 3:30 P.M. 


PRESENT ; Alderman Rankin, Chairman 
Alderman Sweeney 
Alderman Volrich 

ABSENT ; Alderman Boyce 

Alderman Marzari 


RECOMMENDATION 

1 . Liquor Permit Application - 1251 Howe Street 

The Committee had before it for consideration a Manager's 
Report dated May 6, 1976 regarding Development Permit Application 
No. 73538 for 1251 Howe Street. 

In the Manager's Report, the Director of Planning reported 
as follows: 


"The above noted development permit application has been filed to use 
a portion of the main floor of the existing building as a cabaret and 
restaurant. 

This development is situated on the west side of Howe Street between 
Davie and Drake Streets in the Downtown District. 

The proposed cabaret and restaurant development will provide an assembly 
area of approximately 860 sq. ft. and a maximum seating capacity of 
232 persons. 

The Director of Planning approved this application subject to the 
condition that prior to the issuance of the development permit: 


A representative of the applicant and a representative from 
the Planning Department appeared before the Committee on this 
matter and it was pointed out by the applicant that although a 
maximum seating capacity of 232 persons is permitted, the establish- 
ment (which will feature ethnic dancing) will have seating for 
150 persons. 

Following discussion, it was 

RECOMMENDED 

THAT Council approve of a licensed cabaret' and 
restaurant at 1251 Howe Street as proposed in 
Development Permit Application No. 73538. 


COMMITTEE CLERK: 


H. Dickson 


This request is referred to the Council Committee 
on new liquor outlets for consideration and necessary 
action. ' 


II 


Continued on Page 2. . . 
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2 . Liquor Permit Application - 1094 Richards Street 

The Committee had before it for consideration a Manager's 
Report dated May 6, 1976 on Development Permit Application No. 
73601 for a cabaret at 1094 Richards Street. 

In the Manager's Report, the Director of Planning reported 
as follows: 


"The above noted development permit application has been filed to use 
a portion of the second floor of the existing building as a cabaret. 

This development is situated on the north-east corner of Richards and 
Helmcken Streets in the Downtown District. 

The proposed cabaret development will provide an assembly area of 
approximately 270 sq. ft. and a maximum seating capacity of 46 persons. 

The Director of Planning approved this application subject to the 
condition that prior to the issuance of the development permit: 

'This request is referred to the Council Committee on new 
liquor outlets for consideration and necessary action.' 


A representative of the Planning Department appeared before 
the Committee on this matter and pointed out that the Director 
of Planning has approved this application, and following dis- 
cussion, it was 

RECOMMENDED 

THAT Council approve of a cabaret at 1094 Richards 
Street as proposed in Development Permit Application 
No. 73601. 


3 . Liquor Permit Application - 1030 Denman Street 

The Committee had before it for consideration a Manager's 
Report dated May 14, 1976 on Development Permit Application No. 
73559, involving a relocation of licensed premises in the Denman 
Place Inn to comply with Fire Marshal's regulations. 

In the Manager's Report, the Director of Planning reported 
as follows: 


"The above noted development permit application has been filed to 
enclose a portion of the main floor of the existing hotel building 
(Denman Place), now exterior court, and use this area as a cocktail 
lounge. 

This development is situated on the east side of Denman Street between 
Nelson and Comox Streets in the Downtown District. 

The proposed cocktail lounge will provide an assembly area of approxi- 
mately 630 sq. ft. and a maximum seating capacity of 52 persons. 

The applicant has advised that the existing lounge, located ancillary to 
the restaurant on the penthouse floor, must be discontinued by order of 
the Fire Marshall's Department because of insufficient exits. It is 
therefore proposed to provide the cocktail lounge on the main (lobby) 
floor. 


Continued on Page 3. 


Report to Council 

Standing Committee on Community Services 
May 20, 1976 


Page 3 


Clause No. 3 Continued 

The increase in the floor space ratio from 3.782 to 3.790 was permitted 
by the Board of Variance on May 5, 1976 (Appeal #20527), subject to City 
Council approval being first obtained relative to the proposed new liquor 
outlet. 

The Director of Planning approved this application subject to the 
condition that prior to the issuance of the development permit: 

'This request is referred to the Council Committee on 
new liquor outlets for consideration and necessary 
action.' 


A representative of the applicant and a member of the Planning 
Department appeared before the Committee on this matter and it was 
pointed out the relocation of the licensed premises required an 
increase in the floor space ratio and this increase has been ap- 
proved by the Board of Variance. 

Following discussion, it was 

RECOMMENDED 

THAT Council approve of the relocation of the cocktail 
lounge at 1030 Denman Street as proposed in Development 
Permit Application No. 73559. 


INFORMATION 

4, Neighbourhood Pub Application - 2354-2356 West 41st Avenue 

The Committee had before it for consideration a memorandum 
dated May 10, 1976 from the Director of Permits & Licenses, 
accompanied by an Amenity Report and an Application from Mr. 
Harold Shore (copies circulated) to operate a neighbourhood pub 
in premises he owns at 2354-2356 West 41st Avenue. 

The Amenity Report pointed out the premises are located in 
the Kerrisdale commercial area two blocks west of West Boulevard. 
Commercial developments extend east and west from this location 
for a considerable distance; immediately south of the proposed 
location is residential - mainly apartment buildings. Ryerson 
United Church is located in this area, as well as a branch of 
the Royal Canadian Legion. North of the location are apartment 
buildings and residences; there are two churches located north 
of the proposed location but not close enough to be considered 
a factor. 

The applicant, Mr. Harold Shore, appeared before the Committee 
on this matter and during discussion was advised by the Committee 
that a previous applicant for a neighbourhood pub in this neigh- 
bourhood withdrew his application prior to the City conducting 
a plebiscite vote because of opposition by residents in the area. 

The Committee advised Mr. Shore it may be difficult to obtain 
the required 60% approval of voters in the area and suggested 
that prior to his putting up the capital to pay for a plebiscite 
vote, he should conduct a sample poll of the attitude of residents 
in the area on his proposal to operate a neighbourhood pub. 


Continued on Page 4. 
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Clause No. 4 Continued 

Following discussion, it was 
RESOLVED 

THAT the application of Mr. H. Shore to operate a 
neighbourhood pub at 2354-2356 West 41st Avenue be 
deferred for two weeks to permit the applicant to 
sample public opinion in the area on his proposed 
pub . 


RECOMMENDATION 

5. Results of Petition Plebiscite on 
Pub Application - 3728 Clark Drive 

The Committee had before it for consideration a memorandum 
dated May 17, 1976 (copy circulated) from the City Clerk advising 
of the results of a petition plebiscite conducted for the City 
by Regional Marketing Surveys Limited on the application of Dr. 
Michael Balshin to operate a neighbourhood pub at 3728 Clark 
Drive . 

It was noted this was the first time a private company has 
been employed by the City to conduct a plebiscite vote. The 
City Clerk advised the Committee he was pleased with the work 
of the private company and that City Voters ' List staff double 
checked every ballot. 

The following is the result of this plebiscite: 

Yes 655 (59.55%) 

No 445 (40.45%) 

Rejected 27 

Total 1127 


The petition plebiscite failed to receive the required 607o 
as laid down by Council Resolution of February 25, 1975. Out 
of 1767 ballots issued, 1127 (or 63.78%) were returned. 

The Committee felt that as the immediate area, located at 
Kingsway and Clark Drive, is primarily commercial and that as 
the vote was so very close to the required 607o, it should recom- 
mend approval. 

The City Clerk reminded the Committee that last year it 
recommended rejection of a pub application on Commercial Drive 
which received a 59.607o approval of voters in the area. 

The Committee noted, however, the Commercial Drive applica- 
tion was rejected because of alleged interference by the applicant 
in the conduct of the vote. 

Dr. M. Balshin was reminded by the Committee the required 
pub closing time is 11:00 p.m. and the Committee does not feel 
this should be extended. 

The Committee was advised the cost incurred by Regional 
Marketing Surveys Limited in conducting this vote is approximately 
$3500.00 and additional costs were incurred by the Voters' List 
Section of the City Clerk's Office. 


Continued on Page 5. . 
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Following discussion, it was 
RECOMMENDED 

THAT Council approve the application of Dr. M. 
Balshin to operate a neighbourhood pub at 3728 
Clark Drive, subject to the applicant complying 
with all City by-laws and regulations. 

INFORMATION 


6. Enumeration of Voters in the Downtown Eastside Area 

The Committee had before it for consideration a memorandum 
dated May 11, 1976 (copy circulated) from the City Clerk on 
enumeration of voters in the Downtown Eastside area which was 
prepared in response to a letter dated May 7, 1976 (copy circulated) 
from the Downtown Eastside Residents ' Association. 

Ms. Libby Davies of the Downtown Eastside Residents' Associa- 
tion appeared before the Committee and reiterated points contained 
in the letter - that some residents of the Downtown Eastside are 
not sure whether they have been enumerated; that some residents 
may move frequently from hotels or rooming houses but remain in 
the area for years but may not be on the Voters ' list because 
they are transient within the area. 

The City Clerk pointed out there will be advertising in the 
two major daily newspapers containing a voter's application form 
just prior to the August registration period, and that while the 
City Clerk's office would not pay for an ad in one particular 
neighbourhood newspaper, it would have no objection if the Down- 
town Eastside Residents' Association wishes to reprint this ad 
in its monthly newspaper. 

The City Clerk advised further that Voters' List application 
cards could be made available to D.E.R.A. after June 15, 1976 
but that these cards, when filled out, must contain the actual 
signature of the person applying for registration on the Voters ' 
List. These cards should be returned to the Voters' List Section 
of the City Clerk's office well before the August 21st deadline 
for verification by City Voters' List staff.. 


Following discussion, it was 
RESOLVED 

THAT the letter dated May 7, 1976 from the Downtown 
Eastside Residents' Association and a memorandum 
dated May 11, 1976 from the City Clerk, on enumera- 
tion of voters in the Downtown Eastside, be received. 


Continued on Page 6 
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7 . Sale of Glue to Juveniles 

The Committee had before it for consideration the following 
Manager's Report dated May 7, 1976: 

On October l6, 1973 1 City Coiincil approved the follovri.ng recommendation of 
the Standing Committee on Social Services: 

'That Council instruct the Chief License Inspector to 
report to Council any store, where evidence is found 
that they are selling alcohol based vanilla flavourings, 
extracts or inhalants to juveniles.*' 

The City Manager submits the following report of the Director of Permits and 
Licenses, 

'I have received a report from the Police Department that the operator of a 
store at l668 Kingsway was selling glue to a juvenile. The juvenile reported 
to the Police that on April 21, 1976, he purchased l6 tubes of glue and as a 
result of the party that followed, his brother was taken to hospital. This 
same juvenile, at the request of the Police, entered this store again on April 
22, 1976, and purchased 5 tubes of glue and a package of plastic freezer bags 
which are used for sniffing glue. 

The licensee, Mrs. Mah Leong, has been interviewed and informed of the serious 
nature of her actions and also that City Council is most concerned about the 
practise. She stated she was maware of the ramifications of selling glue as 
she was doing and has agreed not to sell glue again. Mrs. Leong was also 
informed that she was jeopardizing the future of the store, and that the 
situation woiild be reported to Council who may wish her to appear before them,'' 

The City Manager submits the foregoing report of the Director of Permits and 
Licenses for the CONSIDERATION of the Committee, u 


The City's Chief License Inspector appeared before the Committee 
on this matter and advised that Mrs. Mah Leong 's store had been 
checked again the day prior to today's meeting and that no glue 
or other inhalants were found in the premises. 

Following brief discussion, it was 

RESOLVED 

THAT the Manager's Report dated May 7, 1976 on the sale 
of glue to juveniles be received, and that the Director 
of Permits and Licenses be requested to submit a further 
report to the Community Services Committee on the sale 
of glue or other inhalants from the grocery store at 
1668 Kingsway in three months. 


RECOMMENDATION 

8 . Shannon Day Care Centre 

The Committee had before it for consideration a Manager's 
Report dated April 30, 1976 (copy circulated) and a report 
dated April 26, 1976 (copy circulated) from the Director of 
Legal Services, both of which outlined problems associated with 
the three-party arrangement (Vancouver City, Hudson-Marine 
Holdings Ltd. and Shannon Day Care Centre Society) governing 
the operation of the Shannon Day Care Centre in the new Hudson- 
Marine Plaza building at 1200 West 73rd Avenue. 


Continued on Page 7, 
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Distributed prior to the meeting was a brief (copy circulated) 
from the Day Care Centre Society setting out its position. 

In attendance at the Committee meeting on this matter were 
the Director of Legal Services and a member of his staff; repre- 
sentatives of Shannon Day Care Centre Society with their lawyer, 
Mr. Allan MacLean of Vancouver Community Legal Assistance Society; 
the project manager of Hudson-Marine Holdings Limited, Mr. Gary 
Sexsmith; and a Health Inspector from the Community Care Licens- 
ing Facility. 

A lengthy discussion ensued during which the Society complained 
of the following deficiencies in the 2000 square feet Day Care 
Centre located within the Hudson-Marine Plaza office building: 

= a canopy has not yet been installed over the outdoor 
play area; 

= the entrance door is not properly sitting in its 
frame and will not close; 

= paint on the bathroom walls is peeling; 

= electric baseboard heaters pose a threat to children 
in that the heating elements could be touched by 
children ; 

= the heating system is inadequate in the winter and the 
air conditioning does not work in the warmer months; 

= the outdoor deck area surface is uneven and in rainy 
weather puddles form. 

Mr. MacLean advised that some earlier deficiencies had been 
rectified by the developers (i.e. flashing has been installed on 
a door to prevent accumulation of moisture, the sharp edges of 
gutters have been repaired, and a required fence has been com- 
pleted) but that the society will not pay its share of operating 
costsuntil all of the society's complaints have been attended to. 

The project manager for Hudson-Marine Holdings Ltd. maintained 
the heating is adequate and suggested the City Manager appoint a 
qualified person to inspect it. He said the developers are not 
prepared to erect a canopy nor install an epoxy covering on the 
outside deck and he disagreed that the electric baseboard heaters 
pose a danger to the children. 

Representatives of the Day Care Society reminded the Committee 
of its recommendation of December 18, 1975 which was approved by 
Council on January 6, 1976 which read as follows: 


THAT the City proceed to carry out repairs and other 

work necessary to provide a day care centre at the 

Hudson Marine Plaza which meets the standards required 

by Provincial and Municipal authorities for day care 

facilities and that the City withhold the costs of 

carrying out this work from the day care operating 

costs the City has agreed to pay the owner; such work 

to be undertaken by the City beginning on January 30, 1976/'" 


ontinued on Page 8. 


Board of Administration, September A, 1970 (FINANCE - 1) 

FINANCE MATTERS 

CONSIDERATION 

1 . Grant : Playhouse Theatre Company 

This year the Playhouse Theatre Company submitted for 
Council consideration grant requests for the sum of $40,000 (being 
$29,000 in theatre rentals and $11,000 in stage costs), plus an out- 
right cash grant of $20,000. The Finance Committee at its meetings 
of April 2nd and April 9th considered the requests and reported to 
Council at its meeting of April 14th. Council at that meeting 
approved the cash grant of $20,000 with the condition of $5,000 
being a first charge against rental arrears and deferred action for 
the time being on the requested grant of $29,000 pending further 
information respecting the Organization's financial position. No 
action was taken on the request for $11,000 in stage costs. 

Under date of August 20th, the President of the Playhouse 
Theatre Company forwarded a letter and Playhouse Theatre Company 
1970/1971 budget for the information of Council with the request 
that the $29,000 grant for the 1970/71 season be made. This material 
is circulated for the information of Council. 

The Director of Finance confirms that funds have been set 
aside in the 1970 budget for the grant request, payable in theatre 
time . 

It is noted that the $29,000 request in theatre rental time 
covers the 1970/71 season and, if approved, should be allocated on 
the basis of $15,000 in 1970 and $14,000 in 1971 subject to the 1971 
portion being approved prior to budget approval by next year's Council. 

Your Board submits the foregoing for the consideration of 

Council . 


2 . Pacific National Exhibition Request for 

Approval of Additional Capital Expenditures 

The Director of Finance reports as follows: 

"The agreement between the City and the Pacific National 
Exhibition requires Council approval of the P.N.E. capital 
budget each year for projects to be financed from P.N.E. funds. 

The P.N.E. financial statements at September 30, 1969, show a 
reserve for improvements of $850,000. This in effect is the 
available funds for expenditures on new buildings and additions 
to or rehabilitation of old buildings. 

Council has already given approval to the following: 

June 9/70 1969/70 Capital Budget totalling $355,675 

Aug. 25/70 Additional Seats - Pacific Coliseum 38,500 
Sept. 2/70 Additional Press Facilities - Pacific 

Coliseum 47 ,000 

441,175 


Cont ' d . 
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The society requested this recommendation now be implemented, 
but it was pointed out the City had been awaiting rental revenue 
from the society to pay for the necessary work. 

The amount of the rental payments, however, remains in dispute 
between the three parties and the City has not received any of its 
revenue . 

It was noted there is nothing in day care regulations requiring 
a canopy but the representative of the Day Care Licensing Facility 
stated, in his opinion, such a canopy should be installed (the 
canopy is estimated to cost approximately $3200.00). 

There was some consideration of the City establishing a maximum 
expenditure of $5000.00 to carry out the necessary repairs, but a 
motion to establish a ceiling on this cost was lost. 

A representative of the Legal Services Department referred to 
a bill (Appendix 1 in the Director of Legal Services' report) and 
noted Council's original motion was that the City pay the taxes 
and utilities. He maintained that wages, maintenance, janitorial, 
elevator and insurance costs should not be included in this bill. 
It was suggested that the City cannot obtain a firm leasehold on 
the day care premises until the payment of these charges is resolved . 

Members of the Committee expressed their impatience and exaspe- 
ration on the entire matter of the disagreement involving this 
day care centre which have been brought before the Committee on 
several previous occasions. 

Following further deliberation, it was 

RECOMMENDED 

A. THAT the City proceed forthwith to carry out the follow- 
ing repairs and work at the Shannon Day Care Centre in 
the Hudson-Marine Plaza: 

i) Install an outside canopy over the deck area; 

ii) Repair the entrance door so that it will open 

and close properly with ease; 

iii) Repaint the bathroom walls; 

iv) Install protective screens or guards on the 

baseboard heaters to prevent children from 
sticking their fingers into the heating units; 

v) Repair and/or rennovate the heating and air- 

conditioning systems to provide adequate heat 
and air conditioning throughout the day care 
premises year round; 

vi) Install an epoxy surface to the outdoor deck 

area to provide a smooth even surface which 
will prevent the formation of puddles. 

All of the above to the satisfaction of the Community 
Care Licensing Facility and that the sources of funds 
for this immediate work not be from revenue from the 
Day Care Society but that such revenue owed to the 
City by the Society, when it is eventually paid, 
be used to recover the costs of the above noted work. 


Continued on Page 9. 
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B. THAT the Director of Legal Services resolve the 
dispute with Shannon Day Care Centre Society and 
Hudson-Marine Holdings Ltd. regarding the payments 
for utilities, usirtg litigation if necessary, 

and report back to the Community Services Committee. 

C. THAT the City pay the taxes chargeable against the 
day care premises contained in the Hudson-Marine 
Plaza . 


INFORMATION 

9. City Involvement in Police and Community 
Services Project in Southeast Vancouver 

The Committee had before it for consideration a Manager's 
Report dated April 14, 1976 (copy circulated) in which the Chief 
Constable and the Director of Social Planning gave an informa- 
tional progress report on the community police experiment in 
southeast Vancouver for which planning began in April 1975 and 
implementation came in January 1976. 

Representatives of the Chief Constable, other members of the 
Police Department and representatives of the probation and 
corrections services, along with members of the Social Planning 
Department, appeared before the Committee to review the report. 

It was pointed out the community policing experiment 
represents a major change in an approach to policing and that 
there is another year remaining on the experiment. 

The project is now on its fifth month of operation and those 
appearing before the Committee stated it is their anticipation 
the experiment will prove successful. 

The team policing method is currently being tried in six 
areas of the City and the decision as to expanding this police 
approach to the entire City will be made at the end of March 
1977, when the experiment concludes. 

The Committee inquired whether this team policing approach 
is effective in the prevention of breaking and entering in private 
homes, it being pointed out the last police report showed a 
considerable increase in such crimes in the City. A representative 
of the Police Department stated the answer to this question could 
best be provided at the end of the team policing experiment when 
figures on the effectiveness of this approach will be provided. 

Following discussion, it was 

RESOLVED 

THAT the Manager's Report dated April 14, 1976 on the 
City's involvement in police and community services 
project in the Southeast Vancouver be received. 


The meeting adjourned at approximately 5:05 P.M. 
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A Special meeting of the Standing Committee of Council on Community 
Services was held at approximately 7:30 P.M. on Friday, May 21, 
1976, in the Vancouver Police Board Room, Fourth Floor, Public 
Safety Building, 312 Main Street. 


PRESENT: Alderman Rankin, Chairman 
Alderman Boyce 
Alderman Sweeney 
Alderman Volrich 

ABSENT: Alderman Marzari 


ALSO PRESENT: 


Minister of Health Services, 

The Hon. R. McClelland 
Provincial Alcohol St Drug Commissioner, 

Mr. J. Russell 
Provincial Alcohol & Drug Commission 

Chairman, Mr. Bert Hoskin 
Provincial Alcohol & Drug Commission's 

Dr. Christine Rogers 
Provincial Health Services ' 

Dr. John Smith 
Vancouver Medical Health Officer, 

Dr. G. H. Bonham 
Vancouver Police Deputy Chief Constable, 

Mr. R. J. Stewart 
Vancouver Police Inspector Wm. Baird 
Vancouver Police Staff Sergeant G. Barrett 
City Jail Physician, Dr. J. MacKenzie 
Former City Jail Physician, Dr. S. Croft 
City Chief Property Management Officer, 

Mr. J. Cotgrave 


COMMITTEE CLERK : H. Dickson 
INFORMATION 

1 . Establishment of Detoxification Facility at China Creek Park 

The Community Services Committee of Council, at its meeting on 
March 18, 1976, after noting that no progress had been made by the 
Provincial Government to establish a detoxification centre at China 
Creek Park, in accordance with City Council's motion of May 28, 
1974 (copy of minute circulated), passed the following resolution: 

"THAT the Community Services Committee seek a meeting 
with the Minister of Health at the earliest convenience 
to discuss detoxification centres; that the Medical 
Health Officer and Police be invited to attend the 
meeting; and that, if possible, the meeting be held 
on a Friday evening at the Vancouver Police Board 
Office, 312 Main Street." 


There was a wide ranging discussion on the general topic of 
the City police involvement with intoxicated persons during which 
the Chairman and members of the medical profession stressed that 
an alternative and more humane approach to this problem must be 
pursued . 


Continued on Page 2. 
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Police stated they do not feel they should be responsible for 
the 24-hour a day care of chronically ill alcoholics, many of whom, 
the police stated, are drinking themselves to death. 

Existing jail facilities are adequate for holding a belligerent 
intoxicated person but there are no rehabilitation resources at the 
jail whatsoever. 

A statistical report dated May 17, 1976 (copy circulated) was 
presented by the police to the meeting. It was noted that in 
1975 the police booked and processed a total of 35,741 persons, 
of which 14,500, or nearly half the total, were held for being in 
a state of intoxication in a public place. 

Members of the medical profession representing the City stressed 
there are no facilities to treat these sick persons and that what 
is required is a new facility which can hold for treatment a signi- 
ficant proportion of persons picked up by the police for being 
intoxica ted . 

It was noted that unless these persons can be held for treat- 
ment, the existing detoxification centres are ineffective in 
treating the more seriously afflicted alcoholics who will not 
remain voluntarily for treatment. 

On the question of who would make the decision to hold an 
intoxicated person for treatment, the Medical Health Officer 
suggested a police officer would decide to take an intoxicated 
person to a detoxification centre and that the manager of the 
centre should have the legal right to hold the person for 24 hours 
during which time a physician could examine the person and make 
a medical decision as to whether the person should be held longer 
for treatment. 


(At this point the meeting adjourned for approximately one-half 
hour and members of the Police Department escorted those present 
on a tour of the jail facility during which a number of intoxi- 
cated persons held in the jail were observed.) 


At the resumption of the meeting, the Minister of Health 
Services told the Committee he understands and appreciates the 
need to hold persons for treatment, but pointed out this raises 
a legal problem which will require new legislation to overcome. 

The Chairman replied such persons are held now under the 
Summary Convictions Act and suggested that a new section could be 
incorporated into this act to the effect that "a director of a 
detoxification centre shall hold such person for a period of 
24 hours during which a physician shall examine such person 
and determine whether further detention is required for rehabi- 
litation purposes ". 

The Medical Health Officer pointed out a similar process is 
now followed for mentally ill persons who are a danger to them- 
selves or others and that the situation with alcoholics is 
similar . 

At this point the Minister of Health Services reminded those 
present the proposed China Creek centre was to have initially 
been a 20-bed unit and that instead, the new Pender Street detoxi- 
fication centre containing 24 beds has been opened and the 
Department of Health has also provided funds to allow continued 
operation of the Salvation Army detoxification centre on Cordova 
Street . 


Continued on Page 3. . . 
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In response, it was stated the missing component is a 
facility for those chronic alcoholics who are incapable of 
voluntarily accepting treatment. 

The Minister stated it is his opinion that the next 
step in this field for the Provincial Department of Health 
Services should be the establishment of a long term residential 
treatment centre. He explained such centres are operated in 
hospitals in Edmonton, Alberta and that he is interested in 
seeing similar operations established in British Columbia. 

The Chairman of the Alcohol and Drug Commission added 
that the commission is recommending a long term residential 
treatment centre be established in the Fraser Valley if funds 
are available. 

On the matter of legislation to allow authorities to 
detain alcoholics for treatment, the Minister told the Committee 
he would discuss it with the Attorney-General and ask the Social 
Services Committee of the Provincial Cabinet to consider this 
matter as soon as possible. 

It was pointed out that existing detoxification centres 
are not designed for holding purposes and that if new legisla- 
tion is brought in, a new type of centre will be required. 

The Minister was asked if the residential treatment centre 
the Department of Health Services is proposing will be a 
voluntary or compulsory treatment centre, and the Minister 
reiterated his statement that he would seek the necessary 
legislative changes to permit detention for treatment. 


The meeting adjourned at approximately 9:30 P.M. 


FOR COUNCIL ACTION SEE PACE{S) 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


May 25, 1976 


A meeting of the Standing Committee of Council on Planning 
and Development was held in the Council Chambers, Third Floor, 
City Hall, on Tuesday, May 25, 1976, at approximately 7.30 p.m. 

PRESENT: Alderman Bowers, Chairman 

Alderman Bird 
Alderman Cowie 
Alderman Harcourt 
Alderman Kennedy 

ALSO PRESENT: Alderman Boyce 

Alderman Rankin 

CLERK TO THE 

COMMITTEE: M. L. Cross 


RECOMMENDATION 

1 . Fairview Slopes Policy Plan . 

The Committee considered a report of the City Manager dated 
May 18, 1976 forwarding a report of the Director of Planning dated 
May 4, 1976. (Copies circulated) . 

The Chairman outlined the planning process whereby in April 
1975 Council appointed a Fairview Planning Committee who have met 
weekly to discuss and establish the policies they feel should 
constitute the statement of planning intent for the Fairview Slop 

Mr. D. Cornejo, Fairview Area Planner, described the physical 
and social characteristics of the 16 block area bounded by 6th Ave 
on the north. Hemlock Street on the west. Ash Street on the east 
and 8th Avenue on the south. He provided a general summary of the 
planning issues. 

Mr. R. Sterne, Chairman of the Fairview Planning Committee, 
outlined the following objectives on which the Policy Plan is 
based: 

IV Planning Objectives 

A close examination of the above issues has enabled the Fairview Plann 
Cominittee to evolve the following objectives on which the Policy Plan 
is based: 

1) Preserve and strengthen the small scale residential character of 
the Fairview Slopes, while allowing appropriate commercial 
development. 

2) Encourage the continuation of a mixture of new and old buildings. 

3) Encourage the retention of existing plants and trees and promote 
highrquality landscape development as part of all development, 
whether new or renovation. 


4) Reduce the impact of Central Broadway development. 
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5) Maintain view corridors down existing streets and avenues,, and 
generally have views from the street into and, where possible, 
through new development. 

6) Optimize view potential for existing units and for those in new 
developments. 

7) Ensure that physical improvements are undertaken very soon, as for 
example, appropriate lighting, paving, curbs, lanes, sidewalks, and 
underground wiring. 

8) Reduce the impact of vehicular traffic and non-resident parking 
within the residential streets. 

9) Promote the development of functional parks and open spaces to 
service the needs of current and future residents. 

10) Set in motion the procedures necessary to ensure that a reasonable 
number of co-operative residential developments are constructed in 
the Fairview Slopes over the next 5 years to help replace low-cost 
units lost through redevelopment. 

11) Ensure that Fairview Slopes residents, property owners, and business 
persons have a continuing formal involvement in the decision-making 
relating to planning and development issues in the Fairview Slopes." 


Mr. Come jo, representing the Planning Department's view 
and Mr. Sterne, representing the Fairview Planning Committee's 
view, in turn discussed each of the five major sections of the 
report (i.e. Land Use/Urban Design; Housing and Social Mix; Traffic, 
Transportation and Related Physical Improvements; Parks and Open 
Space and Community Services) detailing for each section the specific 
planning issues, the Committee's recommendations and the Planning 
Department analysis leading to the recommendations. 

Messrs. R. Boyes and K. Dobell presented the Engineering 
Department comments on the various sections and Mr. Cornejo 
advised the Committee of the comments of other Departments involved. 

Delegations were heard during the discussion of each major 
section (see below) followed by discussion by the Standing Committee 
of the issues and recommendations. 

The recommendations of the Director of Planning, and the 
Policies referred to therein are as follows: 


"(1) THAT Council adopt Policies 1, 2,3 (as amended in this report), 
5,6,7,8,9,10,11,12 (excluding (q), 15,16,17,18,19 and 20 and 
instruct the Director of Planning to prepare a modified CRM District 
Schedule based on these policies and apply for rezoning. 

policy 1- Ih_e CRM-2 and CRM-3 District Schedules of the 7.nnina and 

Development By-low should be deleted, and the area bounded by Hemlock, 
8th Avenue, Ash and 6th Avenue, as outlined in Map 1 belov/, should 
be re-zoned to a modified CRM schedule. This modified schedule 
should be based on the follov;ing policies and design criteria. In 
the consideration of a specific development, judgement may be required 
regarding the relaxation of some criteria. However, all policies and 
design criteria should be taken into account in the analysis of develop- 
ment permit applications. 
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lYlap 1 • FAIRVIEW SLOPES 

proposed commercial /residential zone 


Existing Houses 

Policy 2 . The retention of existing houses should be encouraged. 

Policy 3 . Appropriate commercial uses, in accordance with Policy 11 
sub-area land use guidelines , should be allowed in a house 
existing on January 1, 1975, subject to the house being 
restored to a reasonable degree to its original character, 
and a suitable high quality landscaping scheme being carried 
out. Exceptions to this policy could be made for Heritage 
Category A or D buildings, in which case up to lOC'J. 
commercial use could be permitted subject to the aforementioned 
conditionF i [Underlining denotes amendment)- 


Policy 5 . A residential addition of up to 20% of the floor area existing 
January 1 , 1975 should be allowed as an outright use for a 
house used entirely for residential purposes. 

Policy 6 . The basement and attic areas of a renovated house should not 
be included in the calculation of allowable floor space. 

Policy 7 . The total floor area of a house renovated for residential 
purposes, including additions approved within the context 
of Policy 5, should be excluded in the calculation of 
parking requirements. 

Policy 8 . Parking and loading bay requirements for commercial office 

uses in converted houses may be waived or relaxed where there 
is no rear access. 

Policy 9 . The retention and renovation of an existing house or houses 

in the final design of a developrr.ent scheme should be regarded 
as a significant positive feature in the analysis of a 
development pemit application. 


Hev; Development 

Policy X). Density . The outright floor space ratio should he C.60 and 
the maximum permitted floor space ratio should be 1.5 on a 
conditional basis subject ta close adherence to the design 
criteria set out in Policy 12. 

Policy n . Uses Permitted . The residential uses as stated in the current 
CRM-2 District Schedule should be included in the proposed 
modified CRM schedule. However, all commercial uses should be 
conditional and be limited to offices, retail, business or 
undertaking which in the opinion of the Director of Planning will 
not generate noises, odors, vehicular traffic or other factors 
incompatible with adjoining residential uses or the residential 
character of the neighbourhood. In addition, uses or mixture 
of uses permitted should be in accordance with the following 
guidelines (see also Map 2): 
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Map 2 • FAIRVIEW SLOPES / 

proposed commercial / residential sub 'areas 


- up to 100% commercial use permitted. 

- up to 15% commercial use permitted. 

- up to 50% commercial use permitted. 


(Note: (1) 100% residential use is permitted throughout the 
entire proposed CRM area; 

(2) Renovated houses could qualify for 100% comir.ercial 
use.) 


(a) A transition zone should be promoted on 6th Avenue, 
along Hemlock to a point 100 ft. east of Hemlock 

on both 7th and 8th Avenue, and in the area bounded 
by Heather, 8th Avenue, Ash, and 6th Avenue. 
Commercial uses (up to 100% of gross 
floor area) compatible with the residential character 
of the slopes as specified in the desiqn criteria 
should be permitted. However, well-designed residential 
development, or a mix of conwercial and residential 
uses could also be permitted. This policy is not 
intented to encourage conversion of existing 
apartment blocks to commercial use. 

(b) The residential character of Birch, Alder, Spruce, 
Oak, Laurel, Willow, the west side of Heather 
(vn'th the exception of corner lots on 6th Avenue) 
and of 7th Avenue from Heather to a point 100 ft. 
east of Hemlock should be reinforced by permitting 
only residential uses in new developments except 
where a portion of the new development may not b'^ 
suitable for residential use, in which case 
commercial use may be permitted up to a maximum 
of 15% of gross floor area or 1400 sq. ft., which- 
ever is less. However, renovated houses could still 
qualify for 100% commercial use. 

(c) A transition zone should be promoted on 8th Avenue 
from Heather to a point 100 ft. east of Hemlock 

by limiting commercial use to 502 of yross floor 
area or 7500 sq. ft., whichever is less, on the 
north side of 8th Avenue. However, renovated houses 
could still qualify for 100% conmercial use. 
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Policy 1?. Design Criteria . New development should Lie allowed 

only when it docs not conflict with nearly residential 
development with respect to overall design, scale, 
style, view preservation, building materials, and use. 
The following dc-'gn criteria should apply generally to 
all new development, but especially to conditional use 
apilications. These design criteria represent a quality 
control basis upon which to base design judgements and 
decisions. 


Desig n Crit e rion (a) . In the case where new development 

is immediately adjacent to a substantially renovated 

house or a bui.lding designated by Council as being in 

Heritage Category A or B, a 5 ft. sideyard should be maintained 

in the new development to permit the 

use of compatible materials facing the existing building 
and to provide for light penetration, and for plants 
and trees. 

Design Criterion (b). New developments should have views 
from the street into, and where possible, througli the 
development. Ttie intent is to encourage the provision of 
semi-public open space in developments in addition to what- 
ever private open space is proposed, and to retain some views 
to the north. 

Design Criterion (c). New developments should be limited to' 
a maximum of 100 ft. frontage of one building in any one 
development to ensure the continuation of small neighbourhood 
scale buildings. Exceptions to this design criterion could 
be earned by applicants who provide view corridors to the 
north in their designs. 

Design Criterion (d). The height of a building should not 
exceed 35 feet measured vertical ly above a hypothetical line 
connecting the north and south property lines; additionally, 
the height of a building should not exceed 25 feet atove the 
south property line. Height should be calculated from City 
building grades on all street frontages. 

The following may be excluded from the height calculation: 
Sundeck balustrade, planters, roof garden details and 
architectural appurtenances such as towers, turrets, and cupolas 
provided they are of an acceptable design and are one-third 
or less of the width of the building(s) as measured on south 
elevation drawings. 

Mechanical equipment on the top of roofs should be discouraged, 
and in any case should be within the building height guidelines. 

Design Criterion (e). A diversity of physical form and unit 
/ types should be .maintained and encouraged. 

Design Criterion (f). Facades of buildings should present a 
"broken-up", or non-monl ithic, appearance to emphasize small- 
scale character-. 

• Design Ct'iterion (g). For larger developments, the building 
faces should be divided into components having different 
set backs to emphasize the individual residential unit or 
commercial space. 

Design Criterion (h). Building finish materials should be wood, 
brick, natural stone or other materials of "warm" appearance. 
Substantial areas of visible concrete should be prohibited as 
they give a massive, brutal character to the development. 

Design Criterion (i). A change in exterior finish (e.g. v;ood 
to concrete or stucco, or vice versa) or any other significant 
change in the exterior aspect of a development should be 
treated as a major change requiring a new development permit. 
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The P.N.E. is presently requesting Council 
approval of proposed capital expenditure on 

the Forum Building 300, OOP 

Total including current request $741,175 
(Balance of the improvements reserve at 
Sept. 30/69 remaining if current request 
approved would be $850,000 less 

$741,175 or $108,825) 

The current request is put forward at the direction of the P.N.E. 
Finance Committee and Board of Directors. The General Manager's 
letter states that the project would include installation of 
new plastic pipe in a concrete floor, new ice-making equipment 
and a complete floor over 48,000 square feet of the Forum 
Building, also new rink boards, changing the front of the 
building and improving washrooms. The letter states that these 
improvements will allow the P.N.E. to carry on with sports 
facilities for residents of the area and also provide a good 
ice surface for the peewee hockey teams and the figure skaters 
of this area as well. 

The letter explains that approval is requested on the basis 
that if the 1970 Fair is financially successful, the work will 
proceed immediately in order to minimize the disruption time 
for people who normally use the facilities in the fall and 
winter months. The funds would be provided from the P.N.E. 
reserve for improvements, which would be supplemented by the 
1970 surplus of the P.N.E. 

For Council consideration — Request of the P.N.E. for Council 
approval of improvements to the Forum Building at a cost of 
$300,000 to be financed from P.N.E. funds." 

Your Board submits the above for the consideration of Council 


for adoption see page(s) T.. . 
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Design Criterion (j). Only small identification signs should be 
permitted, designed primarily for the pedestrian. These should 
be either non-illuminated or indirectly or externally illuminated 
with low-intensity incandescent lamps, with a maximum copy area 
of 10 square feet. This policy is not intended to permit signs 
on the street allowance which are otherwise prohibited. 

Desinn Criterio n (k). New developments should continue to be 
required to dedicate the rear of 10 feet of their site for future 
lane development. 

nesian Criterion (1). Nev; develooments should be reauired to 
completely- underground alj services including telephone, 
television cable, electricity, etc. 


Design Criterion (m). Only one parking space per residential 
unit should be required. 

Design Criterion (n). Parking and loading bay requirements 
for commercial uses should remain as specified in schedule 
"B" of tlie Zoning and Development Ry-law. 

Design Criterion (o). The visual impact of parking garages 
on the street should be minimized. 

Design Criterion (p) . A high quality landscaping scheme should 
be carried out as an integral part of a development. 

Design Criterion (r) . Infill development should be permitted, 
subject to the criteria set out for other new development. 

Demolitions 

Policy 15. Demolition should not bp approved of buildings of heritage 
merit designated by Council as Category A. In the 
case of Category B buildings, Council approval of the 
demolition should be obtained. 

Policy 16. The Fairview Planning Coiimittee endorses the current 
City Policy that, except for a condemned building, 
no demolition of a residential structure is allowed 
unless a development permit has been approved for the site 
and working drawings for the purpose of obtaining a 
building permit are 50% completed in the opinion of the 
City Building Inspector. However, in addition , the 
owner of the residential structure should be requested 
to have tenants remain in units on a 30-day notice 
after the 120-day formal notice has expired according 
to the Landlord and Tenant Act, by mutual agreement 
between the tenant and the landlord. 

Development Approval Process 

Policy 17 . Relocation assistance should be provided by the owner/ • 
developer as an aspect of the redevelopment process to 
those needing it. This would apply to displaced tenants 
v/ho are long-term family residents (3 years or more 
tenancy), senior citizens (55 years of age or older) and 
low-income persons ($6,000 for individuals, $9,000 for 
families). 

Surrounding property-owners and occupnntn , as well us 
occupants of the affected property, should be notified 
of any application for a conditional use development . 
or any development permitted under policy 5. 

Development Permit Applications should include more 
information on neighboring properties than is currently 
provided. Studies should be made of adjacent structures, 
sun penetration and shadow effect, location and utilization 
of open space, view blockage or preservation. 

Policy The proposed CRM District Schedule should be adminstered 
by the Development Permit Board 


In the e>iercise of its discretion on development proposals 
for Fairview, the Development Permit Board should give high 
priority to the guidelines in the Fairview Slopes Policy Plan. 


It should be noted that theFairview Planning Committee' will 
be reporting to Council in early 1976 on the appropriate 
form of continuing community involvement in planning and 
development matters. 


Policy iR. 


Policy 19. 
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(2) THAT Council receive Policies 4 and 12 (q) relating to bond 
requirements and refer them to the Directors of Planning and 
Legal Services for inclusion in their current study on bonds 
and similar mechanisms for ensuring the completion of condi- 
tions of development permit approval. 

Policy 4 . A condition of approval for developments carried out within the 
context of Policy 3 should be the posting of a bond to ensure 
satisfactory completion of the required renovation. 


Policy 12 Design Criterion (q) A condition of approval for 

the development should be the posting of a bond to 
ensure satisfactory completion of the landscaping work. 


(3) 


l^al relating to land uses on the south 

S ^^^.^^fi^^e ^nd instruct the Director of Planning to 
include It in the Central Broadway Urban Design Guidelines. 

Policy 13. "Residential uses should be encouraqed on the south side of 8th 
Avenue between Hemlock and Heather by liniitinci cc-rrercial uses 
to 5ns of gross floor area in a single development for all 
developments which exceed 1.0 floor space ratio. Also, in the 
case whoro a development extends all the way fron Droarivwy to 
8th Avenuo, the 8th Avonuo portion of the devel opnien t should 
be approximately 50% residential." 


(4) THAT Council adopt Policy 14 relating to the Building By-law 
Board of Appeal and refer it to the Director of Permits and 
Licenses to be used as a basis for discretion by the Board. 

Policy 14 . The Building By-law Board of Appeal should note that the 

retention and renovation of existing houses in the Fairview 
Slopes is encouraged in the Fairview Policy Plan, and the 
Board should, therefore, view positively applications for 
renovations and suitable alterations. (It is understood 
that these renovations v.ould include bringing the building 
up to the standards of the. By-law). 


(5) THAT Council adopt the policy relating to existing legal non- 
conforming uses as recommended by the Director of Planning for 
inclusion in the Fairview Slopes Policy Plan. 

The legal non-conforming uses in Fairview -Slopes 
should be allowed to convert to a permitted use 
only when the building is altered to be compatible 
with the residential character of the neighbourhood, 
the proposed uses are within the percentages allowed 
in the guidelines, and the parking meets the 

requirements for the particular proposed use, to the ^ 

satisfaction of the Development Permit Board. Proposals 

to convert only part of a legal non-conforminq 

building should generally be discouraged as this 

has the effect of extending the life of the remaining 

incompatible use. 


(6) THAT Council adopt Policy 21 relating to social housing in the 
Laurel Street Land Bridge development and refer it to the 
False Creek Development Group for implementation. 


Policy 21 . The City should develop the housing portion 

( approximately 20 units) of the proposed False 
Creek Land Bridge Schen-.e at 7th and Laurel for 
social housing, i.e. housing assisted by grants 
and/or loans primarily from senior levels of 
government for varying degrees of capital costs and 
operating subsidies . 
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(7) THAT Council adopt Policies 22 through 2 6 (as amended in this 
report) relating to Social Housing and refer them to the 
Director of Housing for implementation. 

Policy 22 . The City should develop city-owned l/est 7th Avenue 
for social housing and sell citv-ov/ned 1 173 and 1352 
Hest 6th Avenue and '..se the proceeds to purchase and 
develop other more suitable sites in Fairviev/ for 
social housing . 

Policy 23 . The City should purchase suitable addi tional properties 
in Fairview and proceed to develop them for social 
housing . 

Policy 24 . The City should commit itself to a program of 

purchasing a minimum of 250 frontage feet for social 
housing over the next 5 years. 

Policy 25 . The City should attempt to pu rchase property 

v;ith a potential for infill development so that 
not only Social objectives will be pursued, but 
also so that physical diversity will be enhanced. 

Policy 26 . The social housing developed through this program 
should provide a range of unit sizes and prices, 
in varying building forms, to accommodate primarily 
families and senior citizens. 

(Note: Underlining denotes amendment) 


(8) THAT Council adopt Policies 27 through 32 relating to traffic 
and transportation and refer them to the City Engineer for 
implementation . 

Policy 27 Non-local traffic should be discouraged from 

entering the Fairview Slopes and restrictions with 
the general aim of having 7th and 8th Avenues open 
but restricted in use and the North/South streets 
restricted. 

Policy 28 Transit sgrvice should be provided along 6th Avenue 
and/or in accordance with providing transit services 
for False Creek - Area 6. 

Policy 29 Through lanes of standard width should be considered 
the normal ultimate development of lanes on the 
Fairview Slopes. Dedication and development to meet 
lane requirements should be required of all subdivisions, 
rezonings, conditional developments, etc. The City 
Engineer should consider exceptions to the policy of not 
opening dead-end lanes where it will assist in attaining 
the ultimate through lane. 

Policy 30 Non-resident parking should be severely curtailed. 


Policy 31 ■ Future street irr.provements should be limited to a maximum width 
of 32 feet; however, on 8th Avenue a width of 3? to 36 feet, 
depending on current and projected land-use patterns, should be 
considered on a per block basis to allow for adequate traffic 
circulation. 

Policy 32 The "Traffic, Transportation, and Related Physical 
Improvements Design Concept" sketches contained in 
Appendix A are an illustration of the policy recommend- 
ations of the Fairview Planning Committee and should be 
considered as a base line for commencing (a) detailed 
architectural planning, followed by (b) engineering 
designs. The closure of Oak Street and the curb pro- 
jections on the south side of 8th Avenue should not be 
considered as part of the base line. The intent at this 
time is to establish an expanded boulevard on the north 
side of 8th Avenue. 
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(9) THAT Council adopt in principle Policies 33 through 37 relating 
to street improvements and refer them to the City Engineer in 
consultation with the Directors of Planning, Finance and Legal 
Services for report back on cost estimates and recommendation 
on the feasibility of development levies or other possible 
sources of funds for carrying out the desired improvements. 

Policy 33 . The paving and sidewalks on the Fairviev/ Slopes should be 
upgraded, and the streets curbed. Where costs pernit, the 
materials used should be of interesting texture and "vvarm" 
appearance. Hinor modifications could have a significant 
effect, as, for example, the use of a strip of brick instead 
of a strip of concrete to fill any space betv/een curb and 
sidev/alk. 

Policy 34 . Pedestrian scale incandescent lighting should be installed 

preferably as a replacement of the existing tall mercury lights, 
or, less desirably, as an addition to the existing lamp 
standards. Pendant fixtures of the type used on West Broadway 
v;ould be-very Suitable. So v/ould the old-fashioned metal 
standard Vancouver street lights. 

Policy 35 . All services (electricity, telephone and cable) should be 
underground. 

Policy 36 . The cost of any improvements to the Fairviev/ Slopes which 

primarily benefit regional visitors to the area (for example, 
those that benefit Central Broadway or the False Creek area) . 
should be borne by the City. 


Policy 37 To effect the foregoing improvements the Fairview 
Slopes should be divided into sub areas of a size 
consistent with normal local improvement procedures, 
and the upgrading undertaken through the local improve- 
ment procedures on Council initiative. 

the- local-improvement procedures on Council initiative. 


(10) THAT Council adopt Policies 38 and 39 relating to neighbour- 
hood parks and pedestrian paths and instruct the Director of 
Planning and the City Engineer to report back jointly on 
implementation, after consultation with the Parks Board, 
including consideration of development levies as a possible 
source of funds, after consultation with the Parks Board, and 
the Directors of Finance and Legal Services. 


Policy 38 The two neighbourhood parks proposed at Spruce Street 
and the Laurel Street pedestrian bridge should be 
developed concurrently with the development of the 
bridge . 

Policy 39. Spruce and Laurel Streets sidewalks should be developed as 

attractive, park-like paths linking Broadway, the Fairview 

Slopes, and the park on the city-owned land in False Creek. 


(11) THAT Council adopt Policy 40 relating to a tree planting 
scheme and instruct the City Engineer to report back on 
implementation after consultation with the Parks Board. 


Policy 40 . To emphasize the residential character of the Fairview Slopes, 
and to replace the greenery lost to redevelopment, a major tree 
planting schene should be carried out in conjunction with the 
street improvements. 
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(12) THAT Council adopt the policy recommended by the Director of 
Planning relating to the provision of the required additional 
parks in Fairview as funds become available, for inclusion in 
the Fairview Slopes Policy Plan. 

Policy In view of the fact that the coitununity and 

neighbourhood park requirement for Fairview Slopes 
• is about 9 acres, and recognizing that there 
is a deficiency of about 5.5 acres, the 
remaining park requirement should be provided 
as funds become available. 


(13) THAT Council adopt Policy 41 (as amended in this report) 
relating to pedestrian-oriented community facilities for 
inclusion in the Fairview Slopes Policy Plan. 

Policy 41 . To ensure that pedestrian-oriented cormiunity 
facilities are available to Fairviev/ Slopes 
residents, the False Creek Area Six facilities 
should be built as planned and the conmunity 
space proposed as part of the Lr.urel Street 
Land Bridge should be included in the total 
development of that site . (Underlining 
denotes amendment) 

(14) THAT Council instruct the Director of Planning and the 
Fairview Planning Committee to report back on the appropriate 
form of continuing community involvement in planning and 
development matters in the Fairview Slopes." 

The delegations (and the section of the report to which they 
were speaking) were as follows: 

Mr. E. J. Scroggs, of Diamond Neon Ltd. spoke to Recommendation 
5; the policy with respect to legal non-conforming uses. He 
objected to the policy because as a non-conforming use he would be 
unable to sell his property for anything else but his non-conforming 
use i.e. manufacturing. He also objected because he was not able 
to add to the building to provide offices. 

Mr. D. Cartwright, Chairman of the Fairview Resident Home- 
owners' Association (Recommendation 1 - Policy 3) would like to 
see a diversity of buildings in the area and is in favour of allowing 
100% commercial use in existing houses rather than the percentages 
proposed by the Planning Department. 

Mrs. M. Currie, Secretary Treasurer of the Fairview Property 
Owners' Association and a member of the Fairview Planning Committee, 
also supported the 100% commercial use. 

Mr. S. Portner, a tenant member of the Fairview Planning 
Committee noted that many houses were converting to commercial 
without the benefit of permits. He also endorsed the social housing 
Policies 21-26 in Recommendations 6 and 7. 

Mr. Warren Waters presented a petition containing 267 
signatures stating that they could not support the Fairview Slopes 
Policy Plan because "it would result in the eviction of all the 
low and middle income residents of the neighbourhood" . 
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Ms. J. Swanson urged the Committee to adopt Policies 21 
through 26 and protect the people who live in Fairview Slopes by 
purchasing enough additional property to house every remaining 
Fairview Slopes tenant. 

Mr. Doug Laalo of the Vancouver Tenants Federation supports 
Policy 23 and the residents request for housing for all the existing 
tenants of the Fairview Slopes. 

Mr. Shawn Lee submitted a letter to the Chairman from 
Ms. Rosemary Brown, M.L.A. stating that she strongly endorses the 
recommendation of the Housing Committee that replacement housing 
should be built for residents of Fairview Slopes who will be 
replaced for redevelopment and urges the Committee to adopt 
Policies 21-26. 

RECOMMENDED 

A. THAT the foregoing Policies 1, 2, 3, 5, 6, 7, 8, 9, 10,11, 
12 (excluding 12 q) , 15, 16, 17, 18, and 19 be adopted 
and the Director of Planning instructed to prepare a 
modified CRM District Schedule based on these policies 
and apply for rezoning. 

B. THAT Policy 20 be deferred for consideration by the 
Committee after the report on the six month's review 
of the operation of the Development Permit Board is 
received. 

C. THAT Policies 4 and 12 (q) relating to bond require- 
ments be referred to the Directors of Planning and 
Legal Services for inclusion in their current study 
on bonds and similar mechanisms for ensuring the 
completion of conditions of development permit approval. 

D. THAT Policy 13 relating to land uses on the south side 
of 8th Avenue be adopted and the Director of Planning 
instructed to include in the Central Broadway Urban 
Design Guidelines. 

E. THAT Policy 14 relating to the Building By-law Board 
of Appeal be adopted and referred to the Director of 
Permits and Licenses to be used as a basis for dis- 
cretion by the Board. 

F. THAT the policy relating to existing legal non- 
conforming uses be referred back to the Director of 
Planning for further study and report. 

G. THAT Policy 21 relating to social housing in the 
Laurel Street Land Bridge development be adopted and 
referred to the False Creek Development Group for 
implementation . 

H. THAT Policies 22 through 2 6 relating to social housing 
be adopted and referred to the City Manager for 
implementation. 

I. THAT Policies 27 through 32 relating to traffic and 
transportation be adopted and referred to the City 
Engineer for implementation. 



Report to Council 

Standing Committee of Council 

on Planning and Development 

May 25, 1976 Page 12 


Clause No. 1 Continued. 


J. THAT Policies 33 through 37 relating to street 

improvements be referred to the City Engineer, in 
consultation with the Directors of Planning, Finance 
and Legal Services, for report back on cost estimates 
and recommendation on the feasibility of development 
levies or other possible sources of funds for carrying 
out the desired improvements. 

K. THAT Policies 38 and 39 relating to neighbourhood 

parks and pedestrian paths be adopted and the Director 
of Planning and City Engineer be instructed to report 
jointly on implementation, including consideration of 
development levies or other possible sources of funds, 
after consultation with the Parks Board and the 
Directors of Finance and Legal Services. 

L. THAT Policy 40 relating to a tree planting scheme^® 

adopted and the City Engineer be instructed to report on 

implementation after consultation with the Park Board. 

M. THAT the policy relating to the provision of the 

required additional parks in the Fairview Slopes as 
funds become available, be adopted for inclusion in 
the Fairview Slopes Policy Plan. 

N. THAT Policy 41 relating to pedestrian-oriented 

community facilities be adopted for inclusion in the 
Fairview Slopes Policy Plan. 

0. THAT the Director of Planning and the Fairview Planning 
Committee report back on the appropriate form of con- 
tinuing community involvement in planning and develop- 
ment matters in the Fairview Slopes. 


The Meeting adjourned at 11.15 p.m. 


FOR COUNCIL ACTION SEE PA6E(S) S^-Sl^lS 






PART REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


May 27, 19 76 


A meeting of the Standing Committee of Council on Planning 
and Development was held in No. 1 Committee Room, Third Floor, 
City Hall, on Thursday, May 27, 1976, at approximately 1:00 p.m. 


RECOMMENDATION 


1. Proposed Area Development Plan Area lOA - False Creek 

The Committee considered a report of the City Manager 
dated May 20, 19 76, forwarding a draft Area Development Plan 
for Area lOA in False Creek (copies circulated) . 

Mr. L. Coo of the Planning Department briefly described 
the various aspects of the Area Development Plan. 

Messrs. G. Hamilton and L. Doyle, Architects for the 
B.C. Central Credit Union, with the aid of a model and perspective 
drawings , described the Credit Union's development which is integrated 
with the National Harbours Board property. 

The City Engineer stated that there were some concerns he 
would like an opportunity to review before the Area Development 
Plan is referred to a Public Hearing. 

Discussion followed with respect to the provision of 
landscaping and assurances that the amount indicated on the 
drawings will be provided. It was agreed that item 4 of the 
Public Open Space section of the Draft Area Development Plan 
should be revised to read, "All public open space shall be 
landscaped so as to encourage public use and enjoyment, and shall 
be designed in consultation with the Park Board." 

RECOMMENDED 

THAT the Director of Planning be instructed to 
make application to establish an Area Development 
Plan for Area lOA in False Creek and refer such 
application to a Public Hearing, subject to any 
amendments necessary to satisfy the concerns of 
the City Engineer. 


PRESENT: 


Alderman Bowers , Chairman 
Alderman Bird 
Alderman Cowie 
Alderman Harcourt 
Alderman Kennedy 


CLERK TO THE COMMITTEE : 


M.L. Cross 


FOR COUNCIL ACTION SEE PAGE(S) 
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CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, June 15, 1976, in the Council Chamber, 
commencing at 2:00 p.m. 


PRESENT; 


ABSENT 


Mayor Phillips 

Aldermen Bird, Cowie , Harcourt, Kennedy, 

Rankin, Sweeney and Volrich (arrived 

Aldermen Bowers, ) ^ 3. p.m.) 

. Leave of 

Boyce, ) 

Marzari, ) 


Absence , 


PRAYER 

The proceedings in the Council Chamber were opened with prayer. 


A CKNOWLEDGMENT 

The Mayor acknowledged the presence in the Council Chamber 
of Grade 7 students from Brock Elementary School, under the 
direction of their teacher, Mrs. June Williams. 


'IN CAMERA' MEETING 


The Council was advised that there were matters to be 
considered 'In Camera' later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Rankin 
SECONDED by Aid. Bird 

THAT the minutes of the Regular Council meeting of June 1, 
1976, be adopted. 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Bird 
SECONDED by Aid. Sweeney 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Phillips in the chair. 

- CARRIED UNANIMOUSLY 


DELEGATIONS 

Building & Planning Matters 
(June 11, 1976) 


Gulf Oil Canada Limited - Request 
to Convert Four Gasoline Stations 
to Self-Serve Operation. 
(Clause 1) 

In considering this clause of the Manager's report dated 
June 11, 1976, a delegation was heard from Gulf Oil Canada Limited, 
which presented a brief in support of converting the four gasoline 
stations described in the report to self-serve operations. 

Cent ' d . 
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DELEGATIONS (Cont'd) 

Gulf Oil Canada Limited - 
Request to Convert Four Gasoline 
Stations to Self-Serve Operation. 
(Clause 1) (Cont'd) 

MOVED by Aid. Cowie 

THAT the request of Gulf Oil Canada Ltd., to convert the 
gasoline station at 8072 Granville Street at 65th Avenue, to 
self-serve be granted and the Director of Legal Services submit 
the necessary by-law amendment. 

- LOST 

(Aid. Bird, Harcourt, Kennedy, Rankin and Sweeney opposed) 


MOVED by Aid. Cowie 

THAT the request of Gulf Oil Canada Ltd., to convert the 
gasoline station at 3291 Grandview Highway at Rupert, to 
self-serve be granted and the Director of Legal Services submit 
the necessary by-law amendment. 

- LOST 

(Aid. Bird, Harcourt, Kennedy, Rankin and Sweeney opposed) 

No further action was taken with respect to the four 
gasoline stations in existence. 


Neighbourhood Pub - 
1445 East 41st Avenue. 

City Council on April 13, 1976, as the result of a plebiscite, 
approved an application for a neighbourhood pub at 1445 East 41st 
Avenue . 

The Council this day heard a delegation from Mrs. Rene 
Monterey representing the New Horizons Club, located in Menno 
Court, in the area, speaking against Council's motion of April 
13, 1976, and urging Council to reconsider its decision. 


MOVED by Aid. Cowie 

THAT the submission this day by the New Horizons Club, be 
received . 

- CARRIED UNANIMOUSLY 


COMMUNICATIONS OR PETITIONS 

Grant Request - Reception - 
Visit of Mexican Navy Ship. 

MOVED by Aid. Cowie 

THAT no action be taken on the request of the Commanding 
Officer of H.M.C.S. Discovery, to approve an entertainment grant 
$600 in connection with the forthcoming visit of a Mexican Navy 
ship . 

- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION 

PROPERTY MATTERS 
SEPTEMBER k, 1970 

The Board considered matters pertaining to Properties and submits 
the following report. 

PART I 
SUNDRIES 

RECOMMENDATIONS 

1. Associated Foundry Limited 
i4.080 Nanaimo Street 

The Supervisor of Property and Insurance reports as follows: 

"On October 20, 1969, City Council approved the acquisition 
of 4080 Nanaimo Street for the sum of $114-9,000.00 with 
the condition that the Foundry operation would cease on 
or before June 30, 1971. 

The Company is now proceeding with the erection of new 
facilities in Surrey and has requested that they be 
allowed to move a small frame office building from the 
property to their new location. This building is 
approximately I8' x 30 ' in size and is attached to the 
main office building. 

During negotiations the Company was advised that the 
salvage value of this building is approximately $500.00. 
By letter dated August 11, 1970, a firm offer of $500.00 
to purchase this building for removal from site has 
been received from Associated Foundry Limited. This 
offer is considered to be fair and equitable. 

RECOMMENDED that the Supervisor of Property and Insurance 
be authorized to sell the aforesaid building for removal 
from site to Associated Foundry Limited for the sum of 
$500.00, this amount to be credited to Code #l|947/780." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 


2 . Georgia Viaduct Replacement - 317 Prior Street 

The Supervisor of Property and Insurance reports as follows: 

"The City Engineer has requested that portions of Lots 
17, 18 and 18 ¥i, Block IO4, D.L. 196, be acquired 
for necessary street work on the Eastern approach to the 
Georgia Viaduct Replacement. 

The property is zoned RM-3 and the portion required has 
an area of approximately 195 sq. ft. as indicated on 
attached drawing BA 40 BU. 

Negotiations with the owner have produced agreement to 
convey the property required by the Engineer to the City 
on the following basis: 


Cont/d. 
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COMMUNICATIONS OR PETITIONS (Cont'd) 

Damage by Racoons to 
Residential Property 

Council noted a letter, dated May 8, 1976, from Mr. D.S. 
Nielsen, in which he is requesting Council to take positive 
action on the problem of racoons in the City. Mr. Nielsen 
had contacted a number of agencies, including City and Provincial 
Government officials who could not assist him. Mr. Nielsen, who 
was in the Public Gallery, gave further explanation of his concerns. 

MOVED by Aid . Cowie 

THAT the S.P.C.A. be requested to report to Council on how 
the Association might deal with the problem of racoons, the report 
to include budgetary requirements as considered necessary. 

- CARRIED UNANIMOUSLY 


Crime Prevention Courtesy Cars . 

The Council noted a letter from the Police Board, describing 
a proposal involving the use of eight vehicles supplied by local 
automobile dealers to facilitate innovative Crime Prevention 
programs. The letter also detailed conditions of the donation 
of these complimentary vehicles, their benefits and costs, and 
concluded with the following recommendation: 

"That City Council approve this proposed program at the 
full cost of $8,041.00, as outlined in the Police Board's 
letter; the costs to be provided in the operating budget 
of the Vancouver Police Department for the year 1976, 
and that the amount of $8,041.00 be provided from 
Contingency Reserve," 

MOVED by Aid. Bird 

THAT the foregoing recommendation of the Vancouver Police 
Board, be approved. 

- CARRIED UNANIMOUSLY 


Moratorium on Strata Title 
Conversions. 


Under date of June 11, 1976, Alderman Harcourt, as Chairman 
of the Housing and Environment Committee, submitted a letter 
containing a proposed resolution concerning an extension of the 
moratorium on strata title conversions. 

Upon the suggestion of Council, Alderman Harcourt changed 
the resolution and it was, therefore, 

MOVED by Aid. Harcourt 

THAT the moratorium on strata title conversions be extended 
for a further year beyond the expiry date of June 26, 1976, to 
June 26, 1977, except in those cases where fewer than 10% of 
polled tenants object to the conversion; then the moratorium 
shall not apply. 

- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIONS (Cont'd) 

Permission to use sound truck 
during 'Hire a Student' Week. 

MOVED by Aid , Sweeney 

THAT the request of the Manager, Canada Manpower Centre 
for Students, to broadcast by megaphone system in the downtown 
area, information on its 'Hire a Student' week, June 21 - 25, 
1976, be granted. 

- CARRIED UNANIMOUSLY 


Harbour Park Development 

The Council noted the following letter, dated June 14, 1976, 
re Harbour Park Development, submitted by the Mayor. 

"We were informed today officially that Allarco 
Developments of Edmonton have withdrawn from the partner- 
ship planning to develop the Harbour Park site. They 
were the largest partner and the one with the greatest 
financial strength. The remaining partners are Har court 
Developments and Morris Kowall and Associates, two Alberta 
development companies. They cannot complete the financing 
at this time and are requesting an extension of time to 
July 31st. 

A number of financial and development organizations 
have shied away from this project because of its contra- 
versial political history. 

The economics of the city's proposition seem to be 
realistic and there do not appear to be any complaints 
about the lease arrangements or development permit require- 
ments put forward by the city. 

The development permit is ready to be issued and has 
been awaiting signing of the lease. The developers have 

invested about $300,000 in working drawings and so on for 
permit applications. 

There seems to be several alternative courses of 
action which are not mutually exclusive. 

1. We can grant an extension of time to the present 
developnent group to July 31st. 

2 . We can contact the people that own the two blocks 
south of Georgia Street and ask them to purchase the 
development rights for the neighbourhood of $5 million. 
However, our design advisors have suggested that the 
quantity of development that would then take place south 
of Georgia Street would be undesirable. In addition, 
one of the properties south of Georgia Street has been 
for sale for a long time and there are no indications that 
the property owners would be interested in buying the 
development rights. 

3. We can call for proposal calls again or offer the 
property in some other way with a variation of conditions 
if necessary. 


Cent ' d . 
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COMMUNICATIONS OR PETITIONS (Cont'd) 
Harbour Park Development (Cont'd) 

4 . We could put a plebiscite to the public in November 
to authorize the spending of $5 to $6 million for park 
purposes, on the clear understanding that if the plebiscite 
failed to pass (it only needs 50% now) the property will 
be sold for development along the lines of the present 
proposal. This would be a clear question on which there 
could be no confusion and the results would be decisive 
one way or the other. If the plebiscite lost, I think 
the development proposal would take place in a politically 
clearer atmosphere . " 

Council was advised that there were persons present in the 
Chamber who wished to speak on the matter, and it was 

MOVED by Aid. Rankin 

THAT Mr. Patrick Graham be heard as a delegation. 

- CARRIED UNANIMOUSLY 

Mr. Patrick Graham spoke and urged council not to extend 
the time limit in respect of Harcourt Developments, the developers. 

Council then considered the matter of an extension of time 
to the development group. However, it was 

MOVED by Aid. Kennedy 

THAT other members of the Public Gallery, who wished to speak 
on the matter, be heard. 

- (amended) 

MOVED by Aid. Rankin (in amendment) 

THAT the following words be added to Alderman Kennedy's 
motion 'after Council has considered the matter of a time 
extension for the developers'. 

- CARRIED 

(Aid. Cowie , Kennedy and the Mayor opposed) 

The amendment having carried, the motion as amended and 
reading as follows, was put and CARRIED UNANIMOUSLY 

"THAT other members of the Public Gallery, who wished to 
speak on the matter, be heard after Council has consid- 
ered the matter of a time extension for the developers . " 

(Underlining denotes amendment) 

MOVED by Aid. Sweeney 

THAT if the City does not receive the lease, duly executed, 
by the proposed developers, by June 3 0th, 1976, negotiations 
be discontinued. 

(carried) 

(Aid. Cowie and Harcourt opposed) 

MOVED by Aid. Cowie (in amendment) 

THAT the date in Alderman Sweeney's motion be struck, and 
'July 31st, 1976' be inserted in lieu thereof. 

- LOST 

(Aid. Bird, Kennedy, Rankin and Sweeney opposed) 

The amendment having lost, the motion by Alderman Sweeney 
was put and CARRIED. 

Cent ' d . 
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COMMUNICATIONS OR PETITIONS (Cont'd) 

Harbour Park Development (Cont'd) 

Council then heard delegations as follows: 

Mrs Clyne - suggested the City make greater efforts to obtain 
Federal funding. 

Mr. S.G. Brown - representing West End and Downtown Ratepayers 
Association, urged Council to retain the area as 
Parkland . 

Mr. B. Eriksen - Downtown Eastside Residents' Association, 

suggested that, if put to a plebiscite, the amount 
include street-widening, traffic, and policing costs. 

Dr. Gibson - Park Commissioner, proposed that a plebiscite be 

submitted to the electors only after exploring other 
proposals . 

Alderman Volrich joined the proceedings at this time. 

MOVED by Aid. Kennedy 

THAT WHEREAS the Mayor has proposed various alternatives 
in respect of the Harbour Park Development matter as it now stands; 

AND WHEREAS one of these proposals involves discussions with 
the owners of the two blocks South of Georgia Street in respect 
of their purchase of Harbour Park Development rights; 

THEREFORE BE IT RESOLVED THAT 

the transfer of development rights alternative proposal 
for development on a residential basis be referred to the 
City Manager for a full investigation with staff for a 
feasibility report within sixty days, particularly on 
the following bases : 

(a) that a portion only of this Harbour Park site 
be involved in the discussions with the South 
side owners; 

(b) the entrance to the South side property, if and 
when developed under the alternative proposal, 
be predominantly from Alberni Street; 

(c) the unsold balance of the particular Harbour 
Park site be developed in conjunction with the 
site immediately to the West and NHB property 
to the North, to provide a comprehensive modest 
development on the North side from Denman Street 
West to the Stanley Park entrance, to include 
mainly park, recreational, and general water- 
related uses . 

- LOST 

(Aid. Cowie, Harcourt, Rankin and Volrich opposed) 

MOVED by Aid. Volrich 

THAT the foregoing motion by Alderman Kennedy be referred 
to the Finance and Administration Committee for consideration 
and report to Council. 

- LOST 

(Aid. Bird, Cowie, Kennedy, Rankin, Sweeney and 
the Mayor opposed) 

Cont ' d . . . 
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COMMUNICATIONS OR PETITIONS (Cont'd) 

Harbour Park Development (Cont'd) 

MOVED by Aid. Bird (in amendment) 

THAT the time limit of sixty days referred to in Alderman 
Kennedy's motion be deleted, and 'September 3 0th' be substituted 
in lieu thereof. 

- LOST 

(Aid. Cowie, Harcourt, Kennedy, Rankin, Sweeney, 
Volrich and the Mayor opposed) 

The motion to refer and the amendment having lost, the 
motion by Alderman Kennedy was put and a tie-vote resulted; 
therefore the motion was declared LOST. 


MOVED by Aid. Rankin 

THAT, providing a lease re Harbour Park properties is not 
signed by June 30, 1976, the Council submit a plebiscite to the 
electors on November 17, 1976, to retain the Harbour Park site 
at a total cost of $5,000,000. 

- CARRIED UNANIMOUSLY 


MOVED by Aid . Cowie 

THAT the Planning and Development Committee give consideration 
and report to Council on the principle of clause (c) as contained 
in Alderman Kennedy's motion. 

- CARRIED 

(Aid. Rankin opposed) 


The Council recessed at 4.10 p.m., and following 
an 'In Camera' meeting in Committee Room No. 3., 
reconvened in the Council Chamber at 4.35 p.m., 
with the same members present. 


CITY MANAGER'S AND OTHER REPORTS 


A. MANAGER'S GENERAL 
REPORT . 
JUNE 11, 1976 

Works and Utility Matters ♦ 
(June 11, 1976) 

The Council considered this report which contains two 
clauses, identified as follows: 

Cl. 1. Closure of Portion of Lane South of Nelson 

Street, East from Bute Street - Block 22, 

D.L.185 - Nelson Park. 
Cl. 2. Pavement Widths on 8th Avenue from Penticton 

to Slocan and on 11th Avenue from St. George 

to Carolina. 

The Council took action as follows: 


Cont 'd . 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Works & Utility Matters 
(June 11, 1976) (Cont'd) 

Closure of Portion of Lane South 
of Nelson Street, East from Bute Street 
Block 22, D.L.185 - Nelson Park. 
(Clause 1) 

MOVED by Aid. Rankin 

THAT the recommendation of the City Manager, as contained 
in this Clause, be approved. 

- CARRIED UNANIMOUSLY 

Pavement Widths on 8th Avenue 
from Penticton to Slocan, and 
on 11th Avenue from St. George 
to Carolina. 

(Clause 2) 

MOVED by Aid. Rankin 

THAT the recommendation of the City Manager, as contained 
in this Clause, be approved; 

FURTHER THAT projects #35 and #38 on Schedule 436 be 
undertaken, as recommended by the City Engineer. 

- CARRIED UNANIMOUSLY 

Social Service and Health Matters 
(June 11, 1976) 

Complaints re 1535 and 1517 
West 64th Avenue 
(Clause 1) 

MOVED by Aid. Volrich 

THAT this clause in the report be received for information 

- CARRIED UNANIMOUSLY 

Building and Planning Matters 
(June 11, 1976) 

The Council considered this report which contains ten 
clauses, identified as follows: 

Cl. 1. Gulf Oil Canada Limited - Request to Convert 

Four Gasoline Stations to Self-Serve operation. 
Cl. 2. Feasibility of Ground Survey of 3513 and 3553 

Point Grey Road. 
Cl . 3. 1049 West 7th Avenue - Apartment Development. 

D.P.A. #72990. 
Cl . 4. Kitsilano N.I. P. Program - Lord Tennyson 

School Alterations. 
Cl . 5. Kitsilano N.I. P. - Funds for Alterations to 

Carnarvon School. 
Cl. 6. Downtown Eastside N.I. P. Boundary Extension. 
Cl. 7. 290 West 49th Avenue - D.P.A. #72829. 

(Family Y.M.C.A. Recreation Building). 
Cl. 8. Rezoning Application - 948-976 West 13th Avenue. 
Cl. 9. Rezoning Application - N.E. Corner of McGill 

and Penticton Streets. 
Cl.lO. Leases - False Creek Development - Area 6. 

The Council took action as follows: 

cont'd. . . 
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CITY MANAGER'S AND OTHER REPORTS ( Cont ' d ) 

Building & Planning Matters 
(June 11, 1976) (Cont'd) 

For Council action on clause 1, see pages 2 & 3. 

Feasibility of Ground Survey of 
3513 and 3553 Point Grey Road. 
(Clause 2) 


In considering this clause, a letter from the Park Board was 
noted, requesting that arrangements be made for a special survey 
to establish the legal northern boundaries of Lots 7-16, Block 
3, D.L.540. 

MOVED by Aid. Volrich 

THAT this clause in the report, and the letter dated June 
2, 1976, from the Park Board, be received. 

- CARRIED UNANIMOUSLY 

Clauses 3-7 inclusive 
and Clause 9. 


MOVED by Aid. Volrich 

THAT the recommendations of the City Manager contained in 
Clauses, 3, 4, 5, 6, 7 and 9, be approved. 

- CARRIED UNANIMOUSLY 

Rezoning Application - 
948-976 West 13th Avenue 
(Clause 8) 

Council was advised that the applicant wished to withdraw 
his rezoning application at 948-976 West 13th Avenue. 

Leases - False Creek Development 
Area 6 

(Clause 10) 

In considering this clause, the Council heard a delegation from 
the Creek Village Group, indicating that there will be hardship 
if lease payments and taxes have to be paid before the occupants 
are able to move in . 

MOVED by Aid. Bird 

THAT, subject to it being legally possible, the Council 
defer rental payments for up to six months commencing July 1, 1976 
re Creek Village Co-op. (Lot 8) and University Non-profit Building 
Society (Lot 27) housing projects, located in area 6 - False 
Creek, on the understanding that these deferred monies will be 
recovered over the terms of the lease . 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Cowie (in amendment) 

THAT owners of market housing in False Creek also be included 
in these arrangements, subject to it being legally possible. 

- LOST 

(Aid. Bird, Har court, Kennedy, Rankin, Sweeney 
and Volrich opposed) 

(The Mayor was excused from voting on the foregoing 
amendment) 
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Licenses and Claims Matters 
(June 11, 1976) 

Request by the "Scotch Shop" for a 
Pro-rated 1976 Business License Fee. 
(Clause 1) 

MOVED by Aid. Bird 

THAT this Clause be received for information. 

- CARRIED UNANIMOUSLY 


Fire and Traffic Matters 
(June 11, 1976) 

The Council considered this report which contains three 
clauses, identified as follows: 

Cl . 1. Street Closure - Broadway from MacDonald Street 

to Waterloo Street. 
Cl . 2. Kitsilano Apartment Area - Proposed Arterial 

Street Plan. 

Cl . 3. Cedar Cottage N.I .P. Appropriation: Pedestrian- 
Activated Traffic Signal on Victoria Drive at 
East 22nd Avenue. 

The Council took action as follows: 

Street Closure - Broadway - 

from Macdonald to Waterloo Streets. 

(Clause 1) 

MOVED by Aid. Volrich 

THAT the request of the Hellenic Community of Vancouver 
to close Broadway from MacDonald to Waterloo Streets to vehicular 
traffic on June 27, 1976, from 12 Noon to 12 Midnight, be approved 
subject to the conditions detailed in the report? 

FURTHER THAT a grant of $500 be approved to cover the cost 
of temporary signing, barricading and extra street-cleaning. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY. 

Clauses 2 and 3 . 

MOVED by Aid. Bird 

THAT the recommendations of the City Manager, as contained 
in clauses 2 and 3 be approved. 

- CARRIED UNANIMOUSLY 
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CITY MANAGER ' S AND OTHER REPORTS (Cont'd) 

Finance Matters 
(June 11, 1976) 

The Council considered this report which contains seven 
clauses, identified as follows: 

Cl . 1. Central Oliver Multi-Use Centre - United Housing 
Foundation . 

Cl . 2. Request for Grant - Re: 823 Jackson Avenue. 
Cl . 3. Request for Grant Equal to Property Taxes: 

Children's Hospital - 1975 and 1976. 
Cl . 4. Use of Queen Elizabeth Theatre - Canadian 

Association of Fire Chiefs Conference. 
Cl . 5. Municipal Incentive Grant Programs - B.C., 

re Housing. 

Cl . 6. 73rd Annual Convention of U.B.C.M., September 

15th, 16th and 17th, 1976. 
Cl . 7. Park Board Staffing. 

The Council took action as follows: 

Central Oliver Multi-Use Centre - 
United Housing Foundation 
(Clause 1) 

MOVED by Aid . Sweeney 

THAT recommendation 1 as contained in this clause, be 
approved, and recommendation 2 be approved, after amendment 
as follows: 

'The Director of Legal Services take the necessary 
action to discharge the mortgage upon such terms 
as will protect the City's financial and social 
investment to the satisfaction of the Director of 
Finance and the Director of Social Planning. ' 


- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY. 


Underlining denotes amendment, 


Request for Grant - re 
823 Jackson Avenue 
(Clause 2) 

MOVED by Aid. Bird 

THAT this clause be received and no further action taken. 

- CARRIED UNANIMOUSLY 

Request for Grant Equal to 
Property Taxes - Children's 
Hospital - 1975 and 1976. 
(Clause 3) 

MOVED by Aid . Rankin 

THAT a grant equal to Property Taxes for 1975 and 1976, to 
the Children's Hospital, in the amount of $10,437.11, be approved. 


- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Finance Matters 

(June 15, 1976) (Cont'd) 

Use of Queen Elizabeth Theatre - 

Canadian Association of Fire Chiefs Conference 

(Clause 4) 

MOVED by Aid. Bird 

THAT the request of the Fire Chief for the use of the Queen 
Elizabeth Theatre by the Department on August 22nd, 1976, to 
conduct Opening Ceremonies and a Memorial Service in connection 
with the Canadian Association of Fire Chiefs Conference, be 
granted . 

- CARRIED UNANIMOUSLY 


Clauses 5-7 inclusive 


MOVED by Aid. Bird 

THAT the recommendations of the City Manager, as contained 
in Clauses 5 and 7 be approved, and Clause 6 be received for 
information . 

- CARRIED UNANIMOUSLY 


Personnel Matters 
(June 11, 1976) 

Compensation for Hours of Work - 
3 Positions of Trades Foremen I, 
Equipment Branch, Engineering Dept. 
(Clause 1) 

MOVED by Aid . Harcourt 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 


Property Matters 
(June 11, 1976) 

The Council considered this report which contains eight 
clauses, identified as follows: 


Cl . 1. Lease of City Owned Property at 333 Powell Street 

To St. James Social Service Society. 
Cl . 2. Option to Repurchase Agreement - Extension Request 

Provincial Department of Housing. Lot 1, Section 

27 THSL, Plan 15955. Situated: East Side Cassiar 

between Adanac and Napier Street. 
Cl. 3. Establishment for Road Purposes - The West 7' 

of Lots 5, 7 & 8, Block 158,D.L.37; Situated 

East Side of Joyce, South of Vanness. 
Cl . 4. Acquisition For Clark Park Extension, Lot 17, 

Sub. D., Block 171, D.L.264A, 3029 Woodland Drive. 
Cl. 5. Acquisition for Park Site #9 (Kitsilano) Parcel 

"B" (Reference Plan 318) of Lots 7 & 8, Block 265, 

D.l. 526; Plan 590 - 2032 West 5th Avenue. 
Cl . 6. West Coast Salvage & Contracting Co., Ltd., 

Claim by City for Demolition Costs - False Creek. 
Cl. 7. Consolidation of Arbutus-Burrard Connector Lands - 

Site 28, South Side 1800 Block West 5th Avenue. 
Cl. 8. Operating Concept and Staffing - Cordova Lodge. 

The Council took action as follows: 

cont ' d. . . . 


Board of Administration, September 4, 1970 . . , 


583 

(PROPERTIES - 2) 


Clause 2 Cont/d. 


a) Payment for loss of land $300.00 

b) Payment in lieu of recon- 
structing fence on new 

property line 100.00 

RECOMMENDED that the Supervisor of Property and Insurance 
be authorized to acquire the portions of Lots 17, 18 E-J- 
and 18 W^, Block 104, D.L. 196, as per the above drawing, 
on the foregoing basis, the cost to be charged to 
Account Code #172/1120." 

Your Board 


RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be approved. 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Property Matters 
(June 11, 1976) (Cont'd) 

Lease of City Owned Property at 
333 Powell Street to St. James 
Social Service Society. 
(Clause 1) 

MOVED by Aid. Harcourt 

THAT the existing lease of the City-owned property at 333 
Powell Street be extended on the same terms, conditions and 
nominal rental of $1 per annum, and the Director of Legal 
Services be instructed to prepare the necessary lease and the 
City make application for a grant under the R.R.A.P. on behalf 
of the St. James Social Service Society. 

- CARRIED UNANIMOUSLY 

Clauses 2-5 inclusive 
and Clause 7 . 


MOVED by Aid. Harcourt 

THAT the recommendations of the City Manager, as contained 
in Clauses 2, 3, 4, 5, and 7, be approved. 

- CARRIED UNANIMOUSLY 

West Coast Salvage & Contracting Co., Ltd., 
Claim by City for Demolition Costs - 
False Creek . 

(Clause 6) 

MOVED by Aid. Harcourt 

THAT consideration of this Clause be deferred, pending the 
hearing of a delegation from Mr. P. Ballam, Solicitor for West 
Coast Salvage & Contracting Co., Ltd., as requested. 

- CARRIED UNANIMOUSLY 

Operating Concept and Staffing - 
Cordova Lodge . 

(Clause 8) 

MOVED by Aid. Harcourt 

THAT this clause in the report, be received for information. 

- CARRIED UNANIMOUSLY 

B. Capital Borrowing 

Versus Pay-As-You-Go . 

In considering this subject, the Council noted a report of 
the City Manager, dated June 1, 1976, in which the Director of 
Finance submitted comments on.'CAI'TTAI BORROWING versus PAY-AS- 
YOU-GO . 

A report of the City Manager dated May 7, 1976, in which 
the City Engineer reported on PAY-AS-YOU-GO versus FIVE YEAR 
CAPITAL PLANS, and a letter from the Park Board, dated May 11, 
1976, were also considered. 


Cent ' d . 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Capital Borrowing 

Versus Pay-As-You-Go . (Cont'd) 

In its letter, the Park Board recommended a Parks and 
Recreation Capital Plan of a minimum three-year duration be 
presented during the 1977/78 Civic Election. 

Council also noted a report from the Finance and Admin- 
istration Committee, dated April 8, 1976, in which it was 
recommended that no Capital Plan be submitted in 1976, but the 
matter be reconsidered in the Spring of 1977. 

MOVED by Aid. Harcourt 

THAT a Five- Year Capital Borrowing Program be submitted 
to the electors on November 17, 1976, and the Finance and 
Administration Committee report back to Council on an appropriate 
program . 

- (carried) 

MOVED by Aid. Kennedy (in amendment) 

THAT the words 'Five-Year' in Alderman Harcourt 's motion 
be struck and 'Three or Five-Year' inserted in lieu thereof. 

- LOST 

(Aid. Harcourt, Rankin, Sweeney, Volrich and 
the Mayor opposed) 

MOVED by Aid. Kennedy (in amendment) 

THAT 'Five-Year' in Alderman Harcourt ' s motion be struck 
and 'Three-Year' be inserted in lieu thereof. 

- LOST 

(Aid. Cowie, Harcourt, Rankin, Sweeney, Volrich 
and the Mayor opposed) 

The amendments having lost, the motion by Aid. Harcourt 
was put and CARRIED. 

(Aid. Volrich opposed) 

MOVED by Aid. Rankin 

THAT the Finance and Administration Committee submit a 
recommendation by the end of July, as to the number of ballots 
that should be submitted to the electors on the Five-Year Plan. 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

I. Part Report of Standing Committee 
on Planning and Development, 
May 27, 1976 

The Council considered this report which contains two 
clauses identified as follows: 

CI. 1: Suggested Mini-Motorbike Park Site 

CI. 2: Progress Report - Waterfront Planning Study 

The Council took action as follows: 

Clauses 1 and 2 

MOVED by Aid. Bird, 

THAT the recommendations of the Committee contained in 
Clause 1 be approved and Clause 2 be received for information. 

- CARRIED UNANIMOUSLY 

(Aldermen Cowie and Sweeney were opposed to Clause 1) 


II. Report of Standing Committee 
on Housing and Environment, 
June 3, 1976 


The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Condition of Nine Vacant Buildings: Downtown 

Eastside - Standards of Maintenance By-law. 
CI. 2: Animal Control - Dogs 
CI. 3: Chairman's Progress Report 

The Council took action as follows: 

Clauses 1 and 3 

MOVED by Aid. Harcourt, 

THAT the recommendations of the Committee contained in 
Clause 1 be approved and Clause 3 be received for information. 

- CARRIED UNANIMOUSLY 

Animal Control - Dogs 
(Clause 2) 


Mr. S.G.N. Presley, President, Western Federation of 
Individuals and Dog Organizations (FIDO) , addressed Council and 
submitted a brief opposing the proposed Leash By-law, as the 
organization considers it would impose a hardship on many dog 
owners who do not own or have access to private property on 
which their pet can be exercised. He also claimed that such a 
By-law would cause unnecessary diversion of scarce dog By-law 
enforcement resources away from the real problem which is the 
dog running-at-large . 

Mr. Presley's brief also addressed the matter of the By-law 
to require clean-up of faecal material by dog owners and recom- 
mended that the consideration of this By-law be rejected as 
impractical and unproven. 

MOVED by Aid. Harcourt, 

THAT recommendation A of the Coiranittee contained in this 
Clause be referred back to the Standing Committee on Housing 
and Environment for further consideration in conjunction with 
representatives of the Western Federation of Individuals and 
Dog Organizations. 

- CARRIED UNANIMOUSLY 
cont'd. . . . 


. 15 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Report of Standing Committee 
on Housing and Environment, 
June 3, 1976 (cont'd) 


Animal Control - Dogs 
(Clause 2) (cont'd) 

MOVED by Aid. Harcourt, 

THAT recommendation B of the Committee contained in this 
Clause be approved. 

- LOST 

(Aldermen Bird, Kennedy, Rankin, Sweeney and the 
Mayor opposed) 


III. Report of Standing Committee 
on Finance & Administration, 
June 3, 1976 

The Council considered this report which contains three 
clauses identified as follows: 


CI. 1 
CI. 2 
CI. 3 


Theatre in the Park - Insurance Fund 

Civic Theatre Revenue Increase 

Capital Budget and Financing - Champlain 

Heights 


The Council took action as follows: 

Theatre in the Park - Insurance 
Fund (Clause 1) 

MOVED by Aid. Sweeney, 

THAT the recommendation of the Committee contained in 
this Clause be approved. 

- CARRIED 

(Aldermen Cowie , Kennedy and the Mayor opposed) 

MOVED by Aid. Cowie, 

THAT the Theatre in the Park be advised to explore with 
the Park Board the use of Hangar #5 at Jericho. 

- CARRIED 

(Aldermen Kennedy and Sweeney opposed) 

Civic Theatre Revenue 
Increase (Clause 2) 

Also before Council for consideration was a report of the 
City Manager dated June 8, 1976, in which the Theatre Manager 
submitted for approval, a revised schedule of rental rates for 
the Queen Elizabeth Theatre, the Orpheum Theatre and the Queen 
Elizabeth Playhouse from September 1, 1976, to August 31, 1977. 

MOVED by Aid. Sweeney, 

THAT the recommendations of the Committee contained in this 
Clause be approved; 

FURTHER THAT the recommendation of the City Manager 
contained in his report dated June 8, 19 76, be approved. 

- CARRIED UNANIMOUSLY 

Capital Budget and Financing - 
Champlain Heights ( Clause 3) 

MOVED by Aid . Sweeney , 

THAT the recommendations of the Committee contained in this 
Clause be approved. _ CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 


IV. Report of Standing Committee 
on Community Services, 
u une J , xy / D 


The Council considered this report which contains four 
clauses identified as follows: 


Cl. 1: Hours of Operation for Neighbourhood Pubs 
CI. 2: Y.M.C.A. Youth Employment Service - Grant 
Application 

Cl. 3: Downtown Eastside Residents' Association - 

Grant Application 
Cl. 4: Grant for Native Daughters of B.C. - Hastings 

Mill Museum 


The Council took action as follows: 


Hours of Operation for Neighbourhood 
Pubs (Clause 1) 


The Clerk advised Council that Mr. Peter Uram had submitted 
a request to appear as a delegation on the matter of a later 
closing hour for neighbourhood pubs. 


MOVED by Aid. Cowie, 

inAi consiaerat ion or tnis Clause be aererred. pending the 
hearing of a delegation from Mr. Peter Uram as requested. 


- CARRIED 


(Alderman Bird opposed) 


Clauses 2 and 4 


MOVED by Aid. Rankin, 

THAT the recommendations of the Committee contained in 
Clauses 2 and 4 be approved. 


- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 


Downtown Eastside Residents' 
Association - Grant Appli- 
cation (Clause 3) 


Council noted a delegation request from the Downtown Eastside 
Residents' Association to appear this day with respect to their 
grant request. 

i MOVED by Aid. Cowie, 

THAT the delegation be heard. 

- LOST 

i 

( (Aldermen Bird, Kennedy, Sweeney and Volrich opposed) 


Alderman Rankin advised that the amount of the grant to 
DERA recommended by the Committee should be amended from 
$22,176 to $15,136 (net cost to the City $7,578). 


MOVED by Aid. Rankin, 

THAT a grant of $15,136 to the Downtown Eastside Residents' 
Association be approved. 


- LOST NOT HAVING RECEIVEI 
THE REQUIRED MAJORITY 


(Aldermen Bird, Kennedy, Sweeney, Volrich and the 
Mayor opposed) 

cont'd. . . . 


Regular Council, June 15, 1976 

CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Report of Standing Committee 
on Community Services, 
June 3, 19 7 6 (cont'd) 


Downtown Eastside Residents' 
Association - Grant Application 
(Clause 3) (cont'd) 


MOVED by Aid. Sweeney, 

THAT the resolution of the Committee contained in this 
Clause be referred to the Standing Committee on Finance and 
Administration for consideration. 

- CARRIED 

(Aldermen Harcourt and Rankin opposed) 

Alderman Rankin referred to a memo he had received from 
the Department of Social Planning dated June 15, 1976, recommending 
that Council approve a grant of $2,700 to the Mount Pleasant 
Summer Fun Program. 

MOVED by Aid. Rankin, 

THAT this grant request be deferred for one week and 
referred back for report to Council in the usual manner. 

- CARRIED UNANIMOUSLY 


V. Report of Standing Committee 
on Planning and Development, 
June 9, 1976 


Future Use of Habitat Pavilion 
(Clause 1) 


MOVED by Aid. Kennedy, 

THAT the resolutions of the Committee contained in this 
Clause be approved. 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Bird, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bird, 
SECONDED by Aid. Sweeney, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 

BY-LAWS 

1. BY-LAW TO AMEND BY-LAW NO. 4837, 
BEING THE HERITAGE BY-LAW 


MOVED by Aid. Kennedy, 
SECONDED by Aid. Bird, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 
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BY-LAWS (cont'd) 

BY-LAW TO AMEND BY-LAW NO. 4 837, 
BEING THE HERITAGE BY-LAW (cont'd) 

MOVED by Aid. Kennedy, 
SECONDED by Aid. Bird, 

THAT the By-law be given second and third readings and the 

Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


MOTIONS 

A. Closing, Stopping Up & Conveyancing 
Portion of Oak Street, South of 
S.W. Marine Drive 


MOVED by Aid. Kennedy, 
SECONDED by Aid. Bird, 
THAT WHEREAS 

1. The City of Vancouver is the owner of all the streets 
and lanes lying within the limits of the City of 
Vancouver; 

2. City Council on May 4th, 1976, approved the closure of 
a portion of Oak Street, South of S.W. Marine Drive, 
adjacent to Subdivisions "B" and "C" of Lot 18 of Lots 
18 to 30, Block "C" and of Lots 24 to 33, Block "D" and 
of Blocks "Y" and "Z", District Lots 319, 324 and part 
of 323, Plan 3408; 

3. The abutting owner of said Subdivisions "B" and "C" has 
made application for the purchase of the seven foot strip; 

THEREFORE BE IT RESOLVED THAT the West 7 faet of Subdivisions 
"B" and "C" of Lot 18 of Lots 18 to 30, Block "2" and of Lots 24 
to 33, Block "D" and of Blocks "Y" and "Z", District Lots 319, 
324 and part of 323, Plan 3408 be closed, stopped up and conveyed 
to the abutting owner; and 

FURTHER BE IT RESOLVED THAT the closed road be consolidated 
with the abutting lands. 

- CARRIED UNANIMOUSLY 

B. Establishment of Land for Road 
Purposes (Portion of Joyce Road 
S/S of Vanness) 


MOVED by Aid. Kennedy, 
SECONDED by Aid. Bird, 

THAT WHEREAS the City of Vancouver is the registered owner 
of Lots 5, 7 and 8, Block 158, D.L. 37, Plan 2750; 

AND WHEREAS it is deemed expedient and in the public 
interest to establish a portion of the above described lands 
as road; 

THEREFORE BE IT RESOLVED THAT the West seven feet of 
Lots 5, 7 and 8, Block 158, D.L. 37, Plan 2750 be and the 
same are hereby established for road purposes and declared 
to form and constitute portion of road. 


- CARRIED UNANIMOUSLY 
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ENQUIRIES AND OTHER MATTERS 

C.F.M.M. Conference - 
Per Diem 


MOVED by Aid. Volrich, 
SECONDED by Aid. Bird, 

THAT Council members attending sessions at the 1976 C.F.M.M. 
Conference, be paid the usual per diem allowance. 

- CARRIED 

(Aldermen Harcourt, Rankin and the Mayor opposed) 


Alderman Bird - 
Attendance of Council 
Members at Public 
Functions 


requested that when an organization 
has asked for an Alderman other 
than the appointed Deputy Mayor 
for that particular month to 
represent the City at a function, 
that the Deputy Mayor be so 
advised. 


The Mayor agreed that when his 
staff is aware of any such 
invitations to individual 
Aldermen, they will advise the 
current Deputy Mayor of this fact. 


The Council adjourned at approximately 6:15 p.m. 

***** 


The foregoing are Minutes of the Regular Council Meeting 
of June 15, 1976, adopted on June 22, 1976. 
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Manager's Report, June 11, 1976 (WORKS - 1) 


WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 

RECOMMENDATIONS ; 

1. Closure of Portion of Lane South of Nelson Street, East from Bute Street - 
Block 22, D.L. 185 - Nelson Park 


The City Engineer reports as follows: 

"On September 23, 1975, Council concurred with a motion of the Board of School 
Trustees dealing with an exchange of lands in Block 22, D.L. 185, bounded by Nelson, 
Bute, Comox and Thurlow Streets. The School Board presently owns and has a school 
on the property (Parcel G) in the southwest corner of this block. Parcel G plus 
50% of the abutting lane is to be exchanged for an equivalent area of land in the 
northwest corner of the block. 

To complete this exchange, it will be necessary to close a portion of the 
lane south of Nelson Street, easterly from Bute Street. The portion of closed 
lane is to be subdivided with the abutting lands. 

The utilities that exist in this lane must remain in their present location 
as they are required to provide servicing to Minaki Lodge and the existing school. 
An easement will be required through the new school site to contain these utilities. 

I RECOMMEND that all that portion of lane outlined red on plan marginally 
numbered LF 7650 be closed and stopped up subject to the following conditions: 

(a) The closed lane be subdivided with the abutting lands in a manner satisfactory 
to the Approving Officer. 

(b) The portion of lane so closed within the new school site be conveyed to the 
School Board and the City take title to the balance. 

(c) A public utility right-of-way be retained by the City over the entire portion 
of closed lane included in the parcel to be conveyed to the School Board. 

(d) All costs to relocate existing utilities required for the school development 
to be borne by the School Board. 

(e) Any agreement to be to the satisfaction of the City Engineer and Director of 
Legal Services." 

The City Manager RECOMMENDS that the foregoing report be approved. 


2. Pavement Widths on 8th Avenue from Penticton to Slocan 
and on 11th Avenue from St. George to Carolina 

The City Engineer reports as follows: 

"City Council, on May 13, 1976, subsequent to the Court of Revision of 
the same date, referred the matter of pavement widths on the above noted streets 
c ick to the City Engineer for review. 

The recommended pavement widths have been reviewed and are reaffiraed 
as Tollows: 

(a) 8th Avenue - Penticton to Slocan 

27 'ret is recommended because adjacent blocks have pavements of this width. 
The use of this area for driver training and testing does not warrant a 
wider pavement. Such use should be discouraged not encouraged by installa- 
tion of a wider pavement. 

(b) 11th Avenue - St. George to Carolina 

27 feet is recommended because the use of the street by Biltmore patrons 
should decrease when some parking is relocated to the old Beaver Lumber site 
north of the Biltmore Hotel. Review of onr^street parking density shows 
no need for a wider pavement. Furthermore the street width should not be 
such that use of 11th Avenue by non-local through-traffic all the way to 
Fraser Street is encouraged. 


Cont'd . , . 


Manager's Report, June 11, 1976 (WORKS - 2) 

Clause 2 Cont'd 

As part of the Mount Pleasant Neighbourhood Improvement Program, the Traffic 
Division has been asked to review traffic conditions in general in the area 
with particular attention to the area adjacent the Biltmore. Such a review 
could result in steps being taken to minimize or eliminate the impact of 
hotel traffic on the adjacent residential area. Hence a wider pavement is 
not appropriate o 

The City Engineer recommends that: 

(a) the pavement width on 8th avenue from Penticton to Slocan be 27 feet. 

s 

(b) the pavement width on 11th avenue from St. George to Carolina be 27 feet." 
The City Manager RECOMMENDS that the above report of the City Engineer be approved. 


FOR COUNCIL ACTION SEE PAG^S}.2ClL&^ 


Board of Administration, September 4, 1970 . . 
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(PROPERTIES - 3) 


PART TI 
SALES 


Howard Lichty 


4. RECOMMENDED that the following application to purchase 

received by the Supervisor of Property and Insurance be approved under 
the terms and conditions set down by City Council. 

Re: Lot 36, D.L. 729, Plan 13271 
Situated N/S Waverley Avenue 
West of Inverness Street 


^AME 


Dickman 

Construction Ltd, 


3. RECOMMENDED that the following application to purchase 

received by the Supervisor of Property and Insurance be approved under 
the terms and conditions set down by City Council. 

Re: Residential Lot - S.E. Sector 

Lot 8, Block 1 & 8, D.L. Ni 339 
S/S 48th Avenue between Tyne & Boundary Rd . 


NAME 


LOT APPROX.SIZE SALE PRICE 
8 40' X 157.79' $12,000.00 


TERMS 

City 
Terms 
@ 9-3/4% 


LOT APPROX.SIZE SALE PRICE TERMS CONDITIONS 


90' 98.53 ' 
36 40'x 95.17' 


$11,500.00 


City This lot known to 
Terms contain peat and 
® 9-3/4?^ no guarantee given 
to soil stability. 


for adoption see page(s) . . . 
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MANAGER'S REPORT, June 11, 1976 (SOCIALS - 1) 


SOCIAL SERVICE AND HEALTH MATTERS 


INFORMATION 

1 . Complaints re 1535 West 64th Avenue and 1517 West 64th Avenue 

Vancouver City Council on April 13, 1976 when considering a City 
Manager's Report in which the Director of Permits and Licenses 
reported on the above topic, passed a motion that the report be 
received for information and that the Director of Permits and 
Licenses and the Chief Constable report on this matter in due 
course. 


The Director of Permits and Licenses reports: 


"Reinspections have been carried out at 1535 and 1517 West 
64th Avenue and considerable improvement has taken place 
regarding general maintenance, however, the following 
matters require further action: 

1517 West 64th Avenue 

The site has been cleaned up but a drainage problem outside 
the garage to prevent flooding has not been corrected. 
Prosecution notices are now being prepared. 

1535 West 64th Avenue 

Rechecks of this building show that it is still occupied 
in contravention of the Zoning and Development By-law. 
Prosecution notice is being prepared. It should be noted 
that the tenant in the illegal basement suite may qualify 
under City Council's Hardship Policy. If a Hardship 
Application is received during the notice period, the 
matter will be dealt with by the Committee and will be 
brought before City Council." 


The Chief Constable reports that it appears the matter has been 
resolved. Attached, as Appendix "A", are Police officers' reports 
to the Chief Constable on this matter. 


The City Manager submits the reports of the Director of Permits 
and Licenses and the Chief Constable for Council's INFORMATION. 


FOR COUNCIL ACTION SEE PA6E(S) SOg. 


.W'-I 


Manager's Report, June 11, 1976 ... , (BUILDING - 1) 


BUILDING & PLANNING 

CONSIDERATION 

1. Gulf Oil Canada Limited - Request . tO- Convert- Four . Gasoline 
Stations- to -Self TrServe -Operation.. . . 


The Director of Planning reports as follows: 

"The City Clerk has received a letter from Mr. D.J. Sharp (see Appendix I), 
requesting that four gasoline stations, located at 8072 Granville Street, 
3100 East 54th Avenue, 2808 West Broadway and 3291 Grandview Highway, 
be permitted to convert to self-service. 

Gulf Oil Canada Limited currently has 9 of the 57 or 15.8% of their 
gasoline service stations in the City as self-service. It is now 
proposed to convert the gasoline stations at: 

8072 Granville Street at 65th Avenue 
3100 East 54th Avenue at Kerr 
2808 West Broadway at MacDonald 
3291 Grandview Highway at Rupert 

to self-service. 

The Development Permits referred to in the Gulf Oil Canada Limited's 
submission (see Appendix II), were processed as follows: 

1. 8072 Granville Street at 65th Avenue - DP #72430 

Approved by the Director of Planning March 1, 1976, thereby permitting: 

'an additional service bay to, and alterations of the 
interior of this existing gasoline service station.' 

The approved drawings showed 4 service bays and 2 pump islands. 

2. 3100 East 54th Avenue at Kerr Street - DP #72433 

Request to 'alter to self-serve and erect kiosk'. 

Refused by the Director of Planning on February 2, 1976 for the 
following reason: 

'It is considered an unsuitable form of development to alter 
the use of the existing gasoline service station to self- 
service as it forms an integral part of the existing shopping 
complex under the CD-I (Comprehensive District) Zoning.' 

3100 East 54th Avenue - DP #73067 

Approved by the Director of Planning March 8, 1976 thereby permitting: 

'the reconstruction of a 6' x 15' kiosk at the existing 
gasoline service station on this site.' 

The approved drawings showed 4 service bays and 3 pump islands. 
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Clause No. Continued. 


3. 2808 West Broadway at MacDonald Street - DP #72434 

Approved by the Director of Planning on March 8, 1976 thereby 
permitting: 

'the addition of a 25' x 30' extension to existing 
service station on this site.' 

The approved drawings showed 4 service bays and 2 pump islands. 

4. 3291 Grandview Highway at Rupert Street - DP #72435 

Approved by the Director of Planning on March 11, 1976 thereby 
permitting: 

'the reconstruction of a gasoline service station and 
ancillary kiosk on the site.' 

The approved drawings showed 2 pump islands. 


If the conversion of these 4 gasoline service stations were permitted, 
it would mean that 13 of the 57 °^ 22.8% of the Gulf Oil Capada Ltd. 
gasoline stations in the City would be self-service, exceeding City 
Council's limitation of 15%. 

If these conversions are allowed: 

8072 Granville Street at 65th Avenue 
3100 East 54th Avenue at Kerr 
2808 West Broadway at MacDonald 
3291 Grandview Highway at Rupert 

should be added to the list of permitted self-serve gasoline station 
locations in Schedule B of the License By-law controlling self-serve 
gasoline stations." 


The City Manager submits the foregoing report for the CONSIDERATION of City 
Council . 


DELEGATION: Mr. D. Sharp, Gulf Oil Canada Limited. 
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Manager's Report, June 11, 1976 . . . (BUILDING - 3) 


INFORMATION 

2. Feasibility of. Ground Survey of - 3513 .&. 3553 . Point Grey Road , 

The City Engineer and Director of Legal Services report as follows: 

"On March 9, 1976, City Council requested the Director of Legal Services 
to prepare a draift By-law amendment to establish a building line on the properties 
on the north side of Point Grey Roado At the same time Council requested that 
the City Manager report back on the feasibility of the City conducting a ground 
survey of 3513 and 3553 Point Grey Road. 

The matter of the building line was dealt with at a Public Hearing on 
May 27. The matter of the northerly limit of the properties in the 3500 Block 
has been researched extensively and there is no simple solution to clarify the 
northerly property line of these properties. 

The titles of these properties are based on Plan 229 (dated 1887) in the 
Land Registry Office which has no dimensions and is drawn at a scale of 1 inch 
equals 300 feet. Consequently, the depth of the lots can only be an approximate 
scale distance. 

In 1929, the City made a detailed survey of this area and by instrumentation 
determined, as accurately as possible, the location of the High Water Mark. A 
plan was prepared (the Foimtain Plan) showing the approximate relationship between 
the north side of Point Grey Road and the High Water Mark. The distances on 
the Plan are shown with a plus or minus tolerance since it is impossible to 
precisely determine the High Water Mark. 

A ground survey could determine the front line and side lines of the 
properties but could only show the approximate distance northerly to High Water 
Mark or the approximate depth scaled from Plan 229 « It could not define the 
northerly limit of these properties. 

In view of the foregoing, at the present time it appears the only 
determination of the northerly limit of these lots would be that set by the 
Courts on an individual basis. However, mth the building line providing the 
means to control the extent of buildings, the only use for the north property 
line from a City standpoint would be to determine site area and floor space 
ratio with respect to By-law requirements. Accordingly, the Director of Legal 
Services is examining, with the Director of Planning, the feasibility of special 
Zoning By-law amendments as alternate means of dealing with these requirements." 

The City Manager submits the matter to Council for INFORMATION. 
RECOMMENDATION 

3, 1049 West 7th Avenue - Apartment- Development, - -Developmerit 
Permit-Application #72990, - 


The Director of Planning reports as follows: 

"Development Permit Application #72990 has been filed by H. Hawthorne, 
Architect, to construct a three storeyj)lus basement apartment building 
containing three dwell inq units on this site. 

The site is located on the north side of West 7th Avenue between Oak 
""treet and Spruce Street in Fairview Slopes, 

The proposed development would be at variance to Section 1 of the 
CRM-2 District Schedule with respect to floor space ratio, height, 
setbacks and off-street parking requirements (for detailed analysis, 
see Appendix I). 



Manager's Report, June 11, 1976 , . . (BUILDING - 4) 


Clause No. 3 Continued. 


Section 3 of the CRM-2 District Schedule gives City Council the 
discretion to permit a building at variance to the regulations of 
Section 1, with Council to have due regard to the following: 

(a) The provision of private outdoor living space, daylighting, 
landscaping, the disposition of the required off-street 
parking and loading facilities, the location of the building 
in relation to the site and surrounding streets and 
buildings and its overall design. 

(b) For buildings approved under these clauses only. Council shall 
determine the maximum gross floor area which shall be allowed 
having particular regard to the factors noted above. In no 
case, however, shall : 

(i) the maximum floor space ratio exceed 1.5 computed as 
described in Section l.G of the CRM-2 Multiple Dwelling 
District Schedule 

(ii) the height of the building exceed thirty-five feet (35') 
nor twenty-five feet (25') measured from the centre line 
level of the nearest streets directly southward. 

The proposed development would comply with the Interim Control Guidelines 
for Fairview Slopes adopted by City Council on July 22, 1975. 

The Urban Design Panel, on February 18, 1976, recommended that the design 
of the proposed development be approved. 

The Fairview Area Planner, in memoranda dated February 26, 1976 
and May 3, 1976 has recommended that the proposed development be 
approved. 

The Director of Planning recommends that this Development Permit 
Application be approved in accordance with the submitted application, 
such plans and information forming a part thereof, thereby permitting 
the construction of an apartment building containing three dwelling 
units, subject to the following conditions: 

A. Prior to the issuance of the Development Permit: 

A written undertaking is to be submitted by the owners 
to the satisfaction of the Director of Planning regarding 
the provision of one additional off-street parking space 
at the rear, upon provision of lane access. 

ii. The north 10' of the site is to be dedicated to the City 
for future lane widening access. 

iii. Crossings are to be first approved by the City Engineer. 

iv. Revised drawings are to be first submitted to the satis- 
faction of the Director of Planning clearly indicating: 

- details of all landscaping on the site, including 
the type, location, quantity, and size of all 
planting materials and ground cover 

details of fences and screening 

- details of surfacing and curbing of the off-street 
parking 

- the blank easterly wall of the garage be omitted for 
a distance of 5' from the property line adjoining 
7th Avenue, with the exception of a corner column. 
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Clause No. 3 Continued. 


B. The 2 off-street parking spaces are to be provided in accordance 
with the approved drawings within sixty (60) days from the 

date of any use or occupancy of the proposed development, 
and thereafter permanently maintained. 

C. A third off-street parking space is to be provided at the 
northerly end of the site within sixty (60) days from the 
date of development of lane access. 

D. All landscaping is to be provided in accordance with the 
approved drawings within six (6) months from the date of 
any use or occupancy of the proposed development and 
thereafter permanently maintained in good condition. " 


The City Manager RECOMMENDS that the reconunendations of the 
Director of Planning be approved. 


RECOMMENDATION 


4 . Kitsilano^NIP>. Program- Lord- Tenny senj^Schooif. Alterations . 

The Director of Planning reports as follows: 

"On July 22, 1975 City Council approved the expenditure of up to $21,000 from 
Kitsilano Neighbourhood Improvement Program funds for the purpose of contributing 
to the alteration of a portion of Lord Tennyson School to create a space suit- 
able for an after-school child-care program and for use by the community in the 
evening. The alterations are now completed and equipment has been purchased for 
the after-school care program. 

In order to mak© this.- spac«- more usable and independent from the main services 
of the school, additional expenditures are required. Details of the 
alterations and costs are as follows: 

(a) Alterations 

This room is presently - heated. from the . central heating 
system., used for- the .whole., school, . - It . is presently - too .Qostly 
and. inefficient;- to - heat- the. wholes, school . simply -to. .ensure that 
this room, remains- warm, enoughs^.-- . It- is- therefore-proposed tfeat 
a separate heating.. system be- installed^. in. this room. 

This room is entirely constructed of concrete, and the heat loss through the 
floor is quite severe. It is proposed therefore, that a wood sub-floor be 
installed to help insulate the room and to provide a more suitable surface for 
the intended users of this space. 

It was discovered that the water is turned off in the school during certain 
holidays during which the after-school program has to operate. Day-care 
licencing regulations state that running water must be supplied at all times. 
Therefore, a separate water system should be installed. 

It was also felt that the walls should be painted as the existing walls are in 
very bad condition. 

It should be noted that these additional alterations to this room make it 
possible to seal the room off from the school and thereby use it at all times. 
It will not be necessary to hire School maintenance and heating staff at 
overtime rates during the evenings and weekends to use this room. 
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Clause- No,- 4 - Continued. 
(b) Costs 

There will be some extra operating cost incurred by the installation of the 
additional heating unit (estimated by the School Board to be around $400 per 
year). The Tennyson Parents Group has agreed to assume responsibility for 
this cost. This Group will be responsible for progranming the use of the 
rooms after regular school hours, and will collect a fee from those groups 
able to pay in order to meet the operating costs of the additional heating unit. 

The School Board has supplied an estimate of $18,500 for the proposed 
alterations. They said they would honour this estimate until May 15, 1976 (see 
Appendix A). Since it is now past that date, the School Board has suggested 
that an additional 15% be added to cover the possibility of the costs 
rising over the summer months. Therefore the total estimated cost is now 
$21,275 . 

Included in the $21,000 approved by City Council on July 22, 1975 was an amount 
of $1938.00 to be used to purchase equipment for the after-school day-care 
program. This equipment has been purchased and the total cost was approximately 
$100.00 over budget. Requests for NIP funds submitted last year did not 
include an inflation factor (all requests now contain this extra amount) and 
the cost of the equipment rose by approximately $100.00 since last July. 

Therefore, the total cost required at this time for the proposed additional 
alternative and funds to cover the added costs of the original alterations 
comes to $21 ,375 . 

The Kitsilano Citizens Planning Committee and the Kitsilano Planning Office 
Staff reviewed this project on March 17, 1976 and recommended approval of the 
necessary fonds to complete the alterations to this room. 

Central Mortgage and Housing Corporation has been informed of and concurs with 
this recommendation. 


It is therefore RECOMMENDED, that: 

City Council approve the expenditure of up to $21,375 (twenty-one thousand, 
three hundred and seventy five dollars) from the Kitsilano Neighbourhood 
Improvement Program budget ($5343.75 City, $5343.75 Provincial, $10,687.50 
Federal) to complete the alterations to Lord Tennyson School as noted in 
Appendix A. This amount is to be changed to the Social Facilities budget." 


The City Manager RECOMMENDS- that the-reconamendation-of- the-Director 
of Planning -be -approved. 

RECOMMENDATION 

5. Kitsilano NIP - Funds. for . Alterations .to Carnarvon.School. 
The Director bf Planning reports as follows: 

"On April 18, 1976 the Kitsilano Citizens Planning Committee received a request 
for NIP funds from the Carnarvon Out-of-School Care Society to make some 
alterations to Carnarvon School. 

The Carnarvon Out-of-School Care Program presently operates out of the "primary 
activity" room in the school. This room is used by the school during the day, 
by the after-school program from 3:00 p.m. to 6:00 p.m., and by the community 
in the evening. Carnarvon School is designated as a "Community School" so 
there is no problem with supervision, heating, etc. of the room during the 
normal school year. However, during the summer, the After-School Care Program 
has to operate all day until 6:00 p.m., and the custodial staff leave the 
building at 4:00 p.m. Unless there is some way of sealing off this room from 
the rest of the school and providing direct access outside, the After-School 
Program will have to be terminated. Isolating this room can be done by installing 
a fire door and making some other minor changes. The School Board has agreed 
to do this work for $1350.00. 
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CMHC regulations state that "Where the facility is designed for use by a larger 
population than in the NIP neighbourhood, the eligible cost will be proportionate 
to the extent to which the facility is used by NIP residents." (NIP Operators 
Handbook, Revised Jan. 15, 1976). Since the catchment area for Carnarvon School 
extends beyond the boundaries of Kitsilano, it was felt that the cost of this 
project should be prorated to reflect the place of residence of the users. The 
After-School Care Society checked their records and found that approximately 
75% of the children using their service live in Kitsilano. Since this figure 
is close to the amount of the total school population of Carnarvon living in 
Kitsilano, it is unlikely it will change drastically in the near future. It 
is therefore proposed that NIP funds be used to pay for 75% of the total project 
cost. The After-School Care Society has stated they have sufficient funds to 
pay the balance. 

The Kitsilano Citizens Planning Conmittee and Kitsilano Planning Office staff 
reviewed this proposal and recommended approval. 

Central Mbrtgage and Housing Corporation has also reviewed and concurred with 
this request. 

It is therefore recommended that: 

City Council approve the expenditure of up to $1010.00 ( onfe thousand and ten 
dollars) from the Kitsilano Neighbourhood Improvement Program budget ($252.50 
City, $252.50 Provincial, $505.00 Federal) for the purpose of making renovations 
to Carnarvon School. This amount represents approximately 75% of the total 
project cost, and will be paid when the remaining 25% is provided by the 
Carnarvon Out-of-School Care Society. This allocation is to be charged to the 
Social Facilities budget. 

The City Manager RECOMMENDS that the recommendation of the 
Director of Planning be approved. 


RECOMMENDATION 

6 . Downtown .Eastside -N-I,P. Boundary - Extension;. 


The Director of Planning reports as follows: 

"On May 20, 1975 at the first meeting of the Oppenheimer Area Planning Committee, 
it was unanimously approved that a request be made to extend the N.I. P. area 
boundary to include the Japanese Canadian Citizens' Association at 475 Alexander 
Street so that this organization may be included as a possible recipient of 
N.I. P. funding when the priority list is drawn up. (Appendix I shows locational 
map) 

This matter has already been discussed with C.M.H.C. officials who state that 
boundary extensions are permissable as long as no dwelling units are involved 
ai.d the intent is simply to spread the available N.I. P. funding a little 
further. This describes the above situation. 

It should also be noted that the Committee voted unanimously not to extend the 
boundaries to include Carnegie Library on the grounds that the available N.I. P. 
funding was insufficient to be used effectively on Carnegie and they felt 
the rehabilitation of Carnegie Library should be the responsibility of the City. 

It is therefore recommended: 

THAT Council approve the extension of the Downtown Eastside N.I. P. boundary, 
as outlined, and forward the recommendation to the senior levels of government 
for their ratification." 

The City Manager RECOMMENDS that the recommendation of the Director 
of Planning be approved. 
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RE CQMMEN DAT I ON 

7. 290 West 49th Avenue - D.P.A. # 72829. (Family Y.M.C. A. 
Recreation-Building.). 


The Director of Planning reports as follows: 

"Development Permit Application #72829 has been filed by Ronald Howard, 
Architect, for the Y.M.C. A., to construct a two storey with basement, 
45,612 square foot Y.M.C. A. recreation building on this site, including 
surface off-street parking and loading facilities for 69 vehicles. 

The site is located on West 49th Avenue east of the Langara Campus. 

City Council, on April 15, 1975, approved the rezoning of this site from 
RS-1 Single Family Dwelling District to CD-I Comprehensive Development 
District permitting (in part) recreational facilities, subject to 
several conditions, some of which were approved by By-law and some by 
resolution of Council. 

The development as proposed can meet all the conditions with the exception 
of site coverage. One of the conditions approved by resolution of Council 
restricts site coverage as follows: 

" Y.M.C. A. site - Maximum Site Coverage 

Coverage of the site by surface parking, accessory building, 
manoeuvering aisles, driveways, carports, other vehicular 
facilities and the principal buildings shall not exceed 45%." 

The site coverage proposed would be: 

Buildings 27,691 sq. ft. - 32% 

Vehicular facilities 
(including surface off-street 
parking and loading spaces 

and manoeuvering aisles) 22,795 sq. ft. - 26% 

Total Site Coverage 50,486 sq. ft. - 58% 

Because of the form of development and the treatment of the open spaces 
of the site, it is considered that the form of development as proposed 
with a site coverage of 58% would be acceptable. 

The Director of Planning, after receiving advice from the Development 
Permit Staff Committee and Urban Design Panel, has approved this 
development permit application for the construction of a Y.M.C. A. 
recreation building, subject to several conditions, including that 
prior to the issuance of the development permit, a report be sub- 
mitted to Council to cimend the maximum, site coverage to 
permit 58% in lieu- of -the. previously approved 45%. 

It is recommended _ that; the'-:maximum . site- coverage of this 
site be- 58%. 


The City Manager RECOMMENDS-that . the. recommendation-of the 
Direc or of ;-.Planning_be- approved. 
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RECOMMENDATION 

8 . Rezoning Application - 948 - 976 . Wast .13th Avenue . 
The Director of Planning reports as follows: 

"An application has been received from Mr. Graham MacLean 
on behalf of Daon Development Corporation requesting an 
amendment to the Zoning and Development Bylaw No. 3575 
whereby Lots 3-6, Block 436, D.L. 526 be rezoned from 
(RT-2) Two Family Dwelling District to (RM-3) Multiple 
Dwelling District for the purpose of: 

•developing a three storey wood frame apartment.' 

A letter from Mr. Graham W. MacLean dated March 3, 1976 
was also submitted and is attached as Appendix A. 

No plans were submitted with the application. 

SITE DESCRIPTION 

The site is composed of four lots each 50 feet by 125 feet located 
on the south side of West 13th Avenue between Oak and Laurel 
Streets in the center of the block. The site has a total frontage 
of 200 feet, a depth of 125 feet for a total site area of 25,000 
square feet. The site is zoned (RT-2) Two Family Dwelling District 
and according to our records the lots are developed with a one 
family dwelling on lot 3; a multiple conversion dwelling containing 
six dwelling units on lot 4; a two family dwelling on lot 5, and a 
multiple conversion dwelling containing two housekeeping and two 
sleeping units on lot 6. See Appendix B. 

The lands to the east and south are zoned (RT-2) Two Family Dwelling 
District and are developed with older residential dwellings, some 
of which are converted to two or more units. Immediately to the 
east on lots 7-10 is a two storey plus cellar townhouse (conditional 
use) developed to (RM-1) Multiple Dwelling District standards, not 
exceeding a floor space ratio of 0.75. The lands to the west and 
north are zoned (RM-3) Multiple Dwelling District and are developed 
mostly with specifically designed apartment buildings and some 
older residential dwellings. In the letter submitted by Mr. Graham 
MacLean dated March 3, 1976, he states: 

'the site is surrounded by three storey structures ' 

This is not a fact. 


HISTORY 

Since 1958 there have been six applications to rezone portions of 
the south side of West 13th Avenue between Oak and Laurel Streets 
from (RT-2) Two-Family Dwelling District to (RM-3) Multiple Dwell- 
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CITY OF VANCOUVER 
SPECIAL COUNCIL September 10, 1970 . 


A Special Meeting of the Council of the City of Vancouver was 
held on Thursday, September 10th, 1970, in the #1 Committee Room, 
City Hall, at approximately 9.30 a.m. 

PRESENT: His Worship the Mayor, Chairman 

Aldermen Adams, Bird, Broome, Calder, 
Hardwick, Linnell, Phillips 
and Rankin 

ABSENT ; Alderman Sweeney 

Alderman Wilson 

CLERK TO THE COUNCIL; D. Scott 


BUSINESS 

Local Improvement on the Initiative and by Petition 

MOVED by Aid. Broome, 
SECONDED by Aid. Linnell. 

THAT this Council resolve itself into a Court of Revision for 
the purpose of hearing complaints against the proposed assessments 
or the accuracy of frontage measurements or any other complaints 
that persons interested may desire to make and which is by law 
cognizable by the Court, His Worship the Mayor in the Chair. 

- CARRIED 

COURT OF REVISION 

Street Lighting on the Initiative - Schedule No. 396 
Street Lighting by Petition - Schedule No. 397 

The Court received from the Assessment Commissioner Schedule 
No. 396 listing 70 street lighting projects on the initiative. 
The Assessment Commissioner advised that projects 2, 9 and 68 had been 
defeated; i.e. objections had been received from at least more 
than one half of the owners representing at least more than one 
half of the properties affected and were, therefore, deemed to be 
sufficiently signed objections against the proposed works. 

Objections were heard from Mr. L. Flint on project #37, from 
Mr. S. Lycett on project #70 and from Mr. G. T. Tailing on project 
#43. 

The Court noted Schedule No. 397 submitted by the Assessment 
Commissioner, which listed 3 street lighting projects by petition. 
The Assessment Commissioner advised that these projects were 
requested by the majority of the owners affected by means of 
sufficiently signed petitions. 

MOVED by Aid. Broome, 
SECONDED by Aid. Linnell, 

THAT the projects contained in Schedules No, 396 and No. 397 
in respect of street lighting on the initiative and by petition 
respectively be approved. 

- CARRIED. 
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ing District.' None of these applications were approved and are 
listed below, 

1958 Lot 3; Block 436; D.L. 526 
from RT-2 to RM-3 

1963 Lots 7-8; Block 436; D.L. 526 
from RT-2 to RM-3 

1965 Lots 7-8; Block 436; D.L. 526 
from RT-2 to RM-3 

1965 Lots 5 - 10; Block 436; D.L. 526 
from RT-2 to RM-3 

1971 Lots 3 - 10; Block 436; D.L. 526 

from RT-2 to RM-3 

1972 Lots 3 - 10; Block 436; D.L. 526 

from RT-2 to RM-3 
(NOTE: The Planning Department could not support 
and applicant eventually withdrew the application) 

The Planning Department cannot support an extension of the (RM-3) 
Multiple Dwelling District as it would allow a development of a 
higher bulk and intensity of use in an area presently zoned and 
developed as an (RT-2) Two Family Dwelling District. Any rezoning 
should await the outcome of the study requested by Council on 
August 26, 19 75 to review the present (RT-2) Two Family Dwelling 
District zoning in the general area between Oak, Main, West 16th and 
Broadway. This application is located within that area. 

The Vancouver City Planning Commission at its meeting on May 5, 1976 
when considering this application concurred with the recommendations 
of the Director of Planning. 

RECOMMENDATION : That the application be not approved." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Director of Planning be approved. 


9 . Rezoning Application - N.E. Corner of McGill and Penticton 
Streets . 


The Director of Planning reports as follows: 

"When reporting to Council in November, 1975 on an application 
to rezone the northeast corner of Pandora and Penticton Streets 
from (RS-1) One-Family Dwelling District to (C-1) Commercial 
Dxstrict, which the Planning Department recommended be not 
approved and which Council refused, the following resolution 
was recommended and approved by Council on November 4, 1976: 

'FURTHER that the Director of Planning be directed 
to make an application to rezone the northeast corner 
of McGill and Penticton Streets from (C-1) Commercial 
District to <RS-1) One-Family Dwelling District.' 
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SITE DESCRIPTION 

The site has a frontage of 66 feet on McGill Street and a depth of 
123 feet for a total site area of 8,118 square feet. The site is 
zoned (C-1) Commercial District and is developed with two one-family 
dwellings, one being one storey and the other one storey plus base- 
ment. The one storey dwelling in the past has been converted from 
a grocery store to a one family dwelling. The lands surrounding the 
site are zoned (rS-1) One-Family Dwelling District and are developed 
with single family dwellings of various sizes and heights (See 
Appendix A). 


ANALYSIS 

In i960 when certain (C-l) Commercial zoned lands on Penticton Street 
between the lane north of McGill Street and the lane south of Eton 
Street were rezoned from (C-l) Commercial District to (RS-l) One- 
Family Dwelling District, two lots were left as (C-l) Commercial 
District (including the subject propertj^ which were developed with 
grocery stores. Of these sites, only the southwest corner of Pen- 
ticton and Eton Streets is still developed with a grocery store. 

In the area bounded by Renfrew Street, Hastings Street, Nanaimo 
Street and Wall Street local grocery stores are located at the north- 
east corner of Penticton and Eton Streets; southwest corner of 
Renfrew and Eton Streets; west side of Renfrew Street between 
Oxford and Dundas Sti^eets-- there are also three non- conforming 
grocery stores. Jn addition there are three grocery stores on 
the north side of Hastings Street between Kamloops and Penticton 
Streets which are zoned (C-2) Commercial District. (See Appendix A). 

On May 14, 1976 in a discussion with the owners of the subject prop- 
erty, Mr. & Mrs. Otto indicated that they had stopped the local 
grocery store as a business several years ago and have used the build- 
ing for residential purposes since. They stated that they have no 
objection to proposed rezoning to (RS-1) One Family Dwelling District, 
as they have no intention of developing the site with a commercial 
use. It was brought to their attention that if the property were 
rezoned to (RS-l) One Family Dwelling District, the Approving 
Officer would give favourable consideration upon application to the 
subdivision of their property. 

The Vancouver City Planning Commission when considering this appli- 
cation at its meeting of April 7> 1976 concurred with the recommend- 
ation of the Director of Planning. 


RE COMMEND ATI N t That the application be referred to a Public 
He aring. " 

The City Manager RECOMMENDS that the report of the Director of 
Planning be received and the whole matter be referred to a Public 
Hearing. 
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RECOMMENDATION 

10. Leases - False Creek Development - Area 6 . 

The Director of Finance and the Project Manager, False 
Creek report as follows: 

" introduction 

Council has received a letter from the various lessees of City-owned 
lands in Area 6 - False Creek requesting relief from the obligation to pay 
rent either for a period of up to one month after date of occupancy or for 
a period of six months from July 1 to December 31, 1976. The leases 
stipulate that rent and taxes will commence on July 1, 1976. (Appendix I). 

Cost of Request 

It is difficult to accurately measure the cost of this request 
of the lessees because the estimated date of occupancies range from 
July for some properties to March, 1977 for others, without allowing 
for a work stoppage. On the low side, it is estimated that this 
request would cost the City $200,000.00 and the six months forgiveness 
will cost $300,000.00 

The Director of Legal Services advises that the request from the 
lessees for deferal of commencement of rent would be considered a grant 
request, and would require a two- thirds majority of Council. 

Background on Financial Arrangements 

Early in the course of development of False Creek, it was 
recognized that the City faced high costs of development of the land 
and accordingly, there was a need to charge the sponsors/developers, in 
total, a commensurate amount for the land. As was reported to Council 
previously, the City's costs for the residential/commercial development 
is forecasted to be $8.0 million. This compares with a full market 
value of $12.0 million, but only 26% of the residential development 
could afford full market value. It was recognized that, even if the 
City only sought to recover its costs of $8.0 million, it would still 
create problems for the non-market housing which could not support this 
land cost. 

Accordingly, a rather complex financial solution was worked out 
whereby the City leased out the land at rates which varied from full 
market to non-market values, and were in total initially less than cost 
but, with escalation over time, eventually will fully recover City costs. 
One aspect of this financial arrangement was that the City financed three- 
quarters of the costs through an 8% interest loan from CMHC. 

Another aspect of the financial arrangement was that the rent on 
the land was deferred past the date when the lessee first started 
construction, to a date which was estimated to be the completion date 
(i.e. July 1, 1976). Under normal real estate transactions for leased 
land, the rent on the land would normally commence prior to the lessee 
entering on the land to commence construction. For normal real estate 
transactions where the property is sold, the purchaser would normally 
have to pay the purchase price in full prior to entering on the land and 
further, would have holding or interest costs on the land for the period 
of CO struction. 

The purpose of deferring the rent commencement was to reduce the initial 
costs and the attendant financing problems it might create. It was 
recognized that the deferment of the rent would add to the City's 
front end costs and this was taken into account in determining the 
rent. By the same token, any further deferment of the rent commencement'will 
further add to the City's front-end costs, but it is not possible to 
adjust the rents to recover this additional cost because the leases 
have been signed and other commitments ha vebeen made, (unless all of the parties 
involved agree to an adjustment of the leases). 
Financing of Rent Payments 
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The majority of the developments in Area 6 are non-market housing 
and are being financed by CMHC. The impact for those projects which 
must commence rental payments prior to completion of the buildings is 
that CMHC will have to pay for the rent by increasing the first mortgage 
funds. This, in turn, will mean that the tenants may have to ultimately 
pay a slightly higher rent because of the higher mortgage, but the 
actual impact will be difficult to measure due to the variety of operating 
subsidies which will be available in the initial years to the tenants. 
Most of the CMHC financed projects should be completed easily within 6 
months (unless there is a long construction strike) but even if they had 
to pay rent for 6 months prior to occupancy, it would only add 0.8% to 
the construction costs and affect the total economics by a lesser 
amount. The important point to note, though, is that CMHC recognizes 
the City's need for rental payments to commence on July 1, 1976, and have 
agreed to advance additional mortgage funds to pay for it . 

For the controlled leasehold condominium developments (Creek Village 
Cooperative and University Non-Prof it Building Society), the rent 
payments prior to occupancy will have to be paid for from large down- 
payments by the purchasers. Although these projects are slated for 
completion in the fall, for comparison, the payment of six months of rent 
would raise their construction costs by slightly over 1%. 

For the market housing, the issue of commencing rent on July 1 is 
more significant because much of this housing will not be completed 
until Spring, 1977. These additional costs will add to the developer's 
costs and his risks and will reduce his profits. The developer will have 
to finance these additional costs through his normal form of financing. 

Approach to CMHC 

The lessees note in their request to Council that they have requested 
CMHC to forgive interest on the CMHC loan to the Citv ($6 million loan 
for front-end costs) for a period equivalent to the requested deferment 
of rent. The first point to note is that CMHC is financing $6 million 
of the costs and the City is financing $2 million of the costs, and 
the City would have to forego its return on the $2 million also. The 
second point is that CMHC have been made aware by the City of the option 
to forego the interest on the loan, but they have opted for the alter- 
native course of action as noted above of advancing additional mortgage funds. 

Reasons for Delay 

Two years ago it was estimated that construction of the residential 
units would be completed by Spring/Summer 1976, and hence the date of 
July 1976 for commencement of rent was decided upon. 

There have been delays in getting construction started, the principal 
reasons being: 

a. Delay in confirmation of CMHC mortgage funds - on July 25, 1975, 
v.'e were advised that funds would not be confirmed until 1976. After 
considerable discussion, funds were confirmed in time for the sod-turning 
on September 29, 1975. 

b. Delay in arranging private mortgage financing - the sponsors of the 
mark. , and controlled leasehold residential projects did not receive 
assurances of funding by spring/early summer as expected. After a 
feasibility study by A.E. Ames and considerable discussions with financial 
institutions, the Bank of Montreal, in September 1975, pledged the 
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required mortgage funds. 

c. Delay by Architects - some of whom slowed down their work 
because of uncertainty of funding, and others of whom did not work as 
effectively as anticipated, 

d. Delay in coordination of the architects designs, as compared 
to expectations. 

e. Delay in completion and deposit of the subdivision plan. It 
proved to be more complicated and took much longer than expected, 
finally being deposited in October 1975. 

f. Delay in signing the Ground Leases. Although the principal 
terms of the leases were approved by Council in July, 1975, the ground 
leases were not formally signed until 1976. Some of these were the first 
leases under the amended Strata Titles Act, and were complicated by such 
things as shared facilities, and required more time by the city's and 
sponsor's lawyers than anticipated. 

g. Delay in processing of the Development Permit applications, as 
compared to expectations. 

The result was that while we expected to start construction in the 
Spring, 1975, it was actually October, 1975 before we were in the ground 
for the first projects, and later for others. Furthermore the bad weather 
slowed construction down, compared to the anticipated rate of construction 
if construction started in spring/summer 1975. 

The delays were not cumulative, since we attempted to solve problems 
simultaneously rather than sequentially. However, in total, we have 
probably lost some 4 to 5 months, but are still within budget. 

Other 

It will be noted that one of the signatories of the petition is 
the Greater Vancouver Floating Homes Co-op. At present, this Co-op 
does not have a lease from the City because the City must first lease 
the water area from the Provincial Government. The issue of commencement 
of rent for this Co-op will be dependent upon the requirements of the 
Provincial Government. 

Recommendation 

In light of the cost of the request of the lessees, and 
the approach being taken by CMHC for the non-market housing, and 
the relatively minor impact on the market and controlled leasehold 
housing projects, it is recommended that the request of the lessees 
in False Creek - Area 6 not be acceded to." 


The City Manager RECOMMENDS approval of the recommendation of 
the Director of Finance and Project Manager - False Creek. 


DELEGATION REQUEST THIS DAY: Ms. Mary Bird. 


FOR COUNCIL ACTION SEE PAG£{S)3b4'J^^ 
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LICENSES & CLAIMS MATTERS 

INFORMATION ; 

1. Request by the "Scotch Shop" for a Pro-Rated 
1976 Business License Fee 


The Director of Permits and Licenses reports as follows: 


"Attached is a letter from the Scotch Shop requesting that 
their 1976 Business License fee be pro-rated from the date 
their business commenced (May 1, 1976) . 

The Business License By-Law 4450 does not contain provisions 
to pro-rate Business License fees. The reason for this is 
that the cost of a Business License represents the cost of 
providing the licensing service. This service includes the 
annual billing process, receipt and processing applications 
and issuing the license, when necessary, police clearances 
and License Inspectors' field surveys are also involved. 

The cost of a Business License is based on the cost to the 
City of the service. The major cost of the license is 
generated at the application-issuance stage, thus it is 
unreasonable to consider pro-rating license fees on a 
monthly basis. 

It should be noted that there are approximately 29,000 
Business License applications dealt with annually and the 
additional cost of pro-rating business "starts" and "term- 
inations" during the license year would be considerable, 
resulting in a higher Business License fee charge." 


The City Manager submits the foregoing report of the Director of 
Permits and Licenses for Council's INFORMATION. 


FOR COUNCIL ACTION SEE PA6E(S).....§IO 
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FIRE AND TRAFFIC MATTERS 


CONSIDERATION 


1. Street Closure - Broadway from MacDonald Street 
to Waterloo Street 


The City Engineer reports as follows: 


"Mr. N. Zapantis of the Hellenic Community of Vancouver, 4500 Arbutus 
Street, requests that Broadway from Macdonald Street to Waterloo Street be closed 
to vehicular traffic on Sunday, June 27, 1976 from 12:00 noon to 12:00 midnight. 
This proposal is similar to what was approved and carried out in 1974 and 1975. 

The purpose of the closure is to provide an area where street dancing 
and stage performances may be held. It is also proposed to set up outdoor cafes 
and to display handicrafts within the closed area. 

Transit service will be affected by the street closure, however, 
B.C. Hydro have agreed to re-route their buses. There are no objections from 
a Traffic Engineering standpoint and the Police will have personnel in attendance. 

Should Council approve the applicant's request to close to vehicular 
traffic Broadway from Macdonald Street to Waterloo Street on Sunday, June 27, 1976 
from 12:00 noon to 12:00 midnight, such approval should be subject to the following 
conditions: 


1. The applicant enter into an arrangement satisfactory to the 
Director of Legal Services indemnifying the City against all 
claims or damages arising directly or indirectly from the 
proposed closure. Such indemnity to be in the form of 
Insurance in which the City of Vancouver is named insured. 

2. That any food concessions be approved by the City Health 
Department. 

3. That all relevant licences be obtained by the applicant prior 
to the events . 


4. That any structures to be erected on the street or any 
attachments to street furniture be approved, before installation, 
by the City Engineer. 

5. That unrestricted access be provided for emergency vehicles. 

6. Any electrical fittings on the street be approved by the City 
Engineer. 

7. Costs of temporary traffic controls be borne by the applicant. 

8. Costs of any additional street cleaning over and above normal 
street cleaning be borne by the applicant. 

9. That all structures, etc. be dismantled and removed from the 
street immediately following the event. 


In connection with items (7) and (8), the applicant requests a grant 
to cover the cost of temporary signing and barricading as well as extra street 
cleaning. It is estimated that the cost of this work will be $600. 

Should Council decide in favour of the applicant's request to defray 
costs, it is suggested that this be done in the form of a grant in order that 
funds may be apportioned to the applicable appropriations. The Comptroller of 
Budgets advises that, if approved, the funding for this grant will be provided 
from Contingency Reserve." 

The City Manager submits the above report of the City Engineer for 
Council's CONSIDERATION. 


Continued on Page 2. 
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RECOMMENDATION 

2 . Kitsilano Apartment Area - Proposed Arterial Street Plan 
The City Engineer reports as follows: 

"On May 6, 1975, Council approved a motion that 'the Burr ard- Arbutus 
Connector not be proceeded with' , instead approving the Kitsilano Plan Policy 
#17, that 'traffic problems in the apartment area be dealt with by the improve- 
ment of existing arterial streets, and the discouragement or slowing of non- 
local vehicles on residential streets'. The Director of Planning's Policy #17 
contained the following elements: 

(a) turning bays be constructed at arterial street intersections. 

(b) Burrard be widened to 4th Avenue in order to facilitate turning 
and movement. 

(c) a 32' paving width be used on local streets. 

(d) the use of stop signs and other traffic control signs be in- 
creased in the residential area. 

This policy also required that the City Engineer report back on the implement- 
ation of the necessary street Improvements. 

The purpose of this report is to outline a long-range traffic plan 
for the area, and recommend a plan of implementation. 

TRAFFIC OBJECTIVES 

The traffic plan incorporates the Kitsilano goals of discouraging non- 
local traffic on residential streets, and directing this traffic to arterial 
streets. At present, becaxise of congestion, much of the traffic from the 
Burrard Bridge is cutting through on local streets in Kitsilano, False Creek, 
and Shaughnessy, resulting in high accident rates and numerous complaints 
from residents of the area about noise and high speeds. As much as possible 
of this traffic should be directed back to arterial streets. 

The plan does not contemplate an increase in overall peak traffic 
volumes. This area is well served by public transit now, and this service 
could be improved by the proposed rerouting of the Arbutus-Hastings Express 
bus onto Burrard Street. In the longer term, development of light rail tran- 
sit on the Arbutus rail line will serve the corridor. Therefore it is assumed 
that all increase in peak travel will be accommodated on transit, in accord- 
ance with the Downtown Plan. (This is an optimistic assumption.) 

ULTIMATE TRAFFIC PLAN 

The ultimate plan for the area Incorporates only those arterial street 
improvements needed in order to accommodate traffic diverted from local streets, 
along with an increase in stop signs and other protective measures on local 
streets. The proposed arterial improvements consist of two parts; first 
a portion of Burrard Street would be widened to six lanes, in order to handle 
traffic now using local north-south streets and better serve the proposed 
transit route; second, turning bays and improved signals would be added at key 
intersections. Additional stop signs are proposed for a number of high con- 
flict locations on local streets; certain streets would be designated as local 
collectors. As a result of these combined measures, much of the 
non-local traffic hopefully can be diverted from residential to arterial 
streets. 


Continued on Page 3. 
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Clause No. 2 Continued 
ARTERIAL STREETS - IMPLEMENTATION 

(1) Widen Burrard to full six lanes from 1st to 5th avenues with 
turning bay at 4th Avenue: this will require use of the 7 foot 
building setback on each side of the street, plus an additional ten 
to twenty feet on the west side. The City already owns three major 
properties on the west side, and has previously negotiated with owners 
of the remaining seven properties, in relation to the Connector. This 
improvement will relieve congestion on both Burrard Street and 4th 
Avenue, and will provide sufficient additional capacity that little or 
no through traffic need use local streets north of 4th Avenue. The 
left turn bay at 4th Avenue will also reduce through traffic in the 
area east of Burrard Street, thus easing access into Area 10 of False 
Creek. Properties now owned by the City are leased until December 31, 
1976, and acquisition of the remainder would require 9-12 months, 

so that the widening could be carried out in 1977. 

However, this improvement alone would result in very heavy 
traffic volumes using Arbutus Street from 4th Avenue to Broadway. 
Therefore, it is proposed that the widening of Burrard to six lanes 
be extended from 5th Avenue to Broadway without turning bays. This 
can be accomplished with minimum disruption and cost through acquisi- 
tion of the 7 foot building setback strip on each side of the street. 
Approximately one-half of the required frontage is now in City owner- 
ship, and the balance is vacant with the exception of one small store- 
front adjacent to the railway line. 

(2) Add left turn bays on Broadway at Burrard and at Arbutus: These 
bays will greatly increase the capacity to carry traffic from Burrard 
across to Arbutus, and can be built without property acquisition by 
narrowing boulevard widths from the present 18.5'. to approximately 
11'. This work could be done in 1976 subject to funding. 

(3) Add minor widenings not to exceed 4 feet, on Burrard at 16th 
and on 12th at Arbutus. This work will not require property acquis- 
ition nor increase the number of traffic lanes, but will improve 
traffic flow characteristics at these important intersections and 
thereby reduce the pressures for traffic to use local streets. 

(4) Turning bays on 4th Avenue, 12th Avenue and 16th Avenue: these 
have been investigated, but are not included in the current plan be- 
cause the cost of property acquisition and construction would be high, 
and numerous trees would be lost. However, these bays could be built 
in the future, should conditions become serious enough. 

LOCAL STREETS 

Certain streets in the area should be designated as collectors to pro- 
vide for neighbourhood circulation, as shown in Figure 2. In accordance with 
the Apartment Area plan. Arbutus Street should be designated as a collector 
from Broadway to 4th Avenue, with an ultimate 32' pavement width; the signal 
at 4th and Arbutus would be upgraded from a pedestrian signal to a full vehicular 
signal. This section of street would continue to carry some through traffic; 
curb modifications similar to those installed in the West Broadway beautifica- 
tion will be considered on Arbutus at Broadway and at 4th Avenue, the latter to 
be funded under the Kitsilano N.I. P., in order to limit the penetration of 
through traffic. 

North of 4th Avenue, Yew Street would be designated as the collector, 
to prevent Arbutus Street developing as a major through route north of Broad- 
way, and Cypress Street from 4th Avenue to Greer Street would also be desig- 
nated, in recognition of its current use serving as access to the Kitsilano 
Point residential and recreational area. The implementation of these collectors 
can be carried out in 1976 or when local improvements are completed. 


Continued on Page 4. 
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Clause No. 2 Continued 


All intersections on collector routes will be protected by stop signs. 
Other appropriate locations for stop signs are Cypress at 5th and 7th, >Iaple 
at York, Arbutus at 2nd and 3rd, Yew at 6th, and Vine at 1st and 3rd. The 
installation of these signs can precede completion of the local improvements. 

ALTERNATIVES 


The alternative of the Burrard-Arbutus Connector has already been elim- 
inated. The only other alternative is to not proceed with the proposed arterial 
improvements. Burrard Bridge is already the most heavily-travelled bridge ser- 
ving the downtown peninsula, and the volumes attempting to use Burrard Street 
exceed those on any other four-lane street in the City; in fact, they exceed 
most six-lane streets. Therefore, without new facilities, major traffic volumes 
would continue to use local streets throughout the area. Transit operations 
(when implemented) would be adversely affected by the congestion along Burrard 
Street. Even an extensive system of barriers, diverters, and stop signs would 
not be effective in removing this through traffic, and, in two surveys asso- 
ciated with the Local Area Planning Process, residents of the area have placed 
a high priority on reducing traffic on local streets. Therefore, the proposed 
improvements are considered essential in order to accommodate existing traffic 
volumes on arterial streets. 


COST AND FINANCING 


The 1971 - 75 Capital Plan included funds for acquiring the right- 
of-way for the Burrard-Arbutus Connector. A considerable amount of property 
has been acquired and some of the money is left. Of the property acquired, 
some is still needed for the alternative scheme, some is not. In addition, 
certain further acquistions are needed for the alternative scheme. Putting 
all of these elements together, the alternative scheme can be fully financed 
from the available funds and the resale of properties purchased. The esti- 
mated cost of the alternative scheme is as follows: 


(1) The elements of expenditure to be made are: 

(a) Acquisition of properties to complete 

Burrard widening $1,260,000 

(b) Construction (note ii) 995,000 

$2,255,000 


(2) The sources of funds are: 


(Figure 3 identifies the properties in b. , 
c . , and d . below) 


(a) Unexpended balance of 1971-75 provision 

for connector $ 642,000 

(b) Sale of McLaren Electric Property 

(note iii) 700,000 

(c) Sale of other properties acquired for 
connector in block 267 (Burrard-Cypress) 

(note iv) 549,000 

(d) Sale of properties acquired for connector 

in block 266 (Cypress-Maple) (note iv) 279,000 

(e) Sale of residual portions of properties 
already acquired and to be acquired for 

Burrard widening 443,000 

$ 2,613,000 

LESS expenditure '1' 2,255,000 

SURPLUS (notes i & v) $ 358,000 
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Special Council, September 10th, 1970 2 


MOVED by Aid. Broome, 
SECONDED by Aid. Linnell, 

THAT the Court of Revision rise and report. 

- CARRIED. 

COUNCIL 

MOVED by Aid. Bird , 
SECONDED by Aid. Broome, 

TfiAT the report of the Court of Revision be received. 

- CARRIED. 

The Council noted a petition in favour of project #21 being 
Island Avenue from Argyle Street to Beatrice Street contained in 
Schedule No. 396 re street lighting on the initiative. It was 
noted by the Assessment Commissioner in the Schedule that there 
were insufficient objections to defeat this project. 

MOVED by Aid. Linnell, 
SECONDED by Aid. Broome, 

THAT the favourable petition re project #21 be received. 

- CARRIED. 

The Council considered a Board of Administration report 
dated September 8th, 1970 wherein it was recommended: 

1. Items 1 to 3 inclusive in Schedule 397 Street 
Lighting by "Petition" be undertaken. 

2. Items I to 70 in Schedule 396 Street Lighting on 
the "Initiative" Principle be undertaken, with 
the exception of Items 2, 9, and 68, which are 
shown on the schedule as having been DEFEATED. 

3. The City Engineer be authorized to call tenders 
for the approved street lighting projects." 

MOVED by Aid. Bird , 
SECONDED by Aid. Linnell, 

THAT the report of the Board of Administration dated 
September 8th, 1970 be approved. 

- CARRIED. 

Alderman Broome asked the Deputy Assessment Commissioner if, 
after a project has been completed , the property owners were 
notified they could pay the total cost then or it could be paid 
in installments (total cost plus interest charges) when paying 
their taxes on their property. It was pointed out that when 
the project is initiated the owners are advised of this 
procedure . 

MOVED by Aid. Broome, 
SECONDED by Aid. Rankin, 

THAT in regard to Local Improvement Projects, the Board of 
Administration be instructed to advise the owners the cost of 
the local improvement when such costs are determined, i.e. on 
the basis of the annual charge over the life of the local 
improvement levy or the cash price if the owner wishes to pay 
the levy in full when the work is completed. 

( Referred ) 
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Clause No. 2 Continued 


Note i - These figures are estimates. The final figures will 
depend on the prices at which properties are sold and 
on the timing of construction (and consequent inflation 
of costs). 

Note ii - Construction not dependent on property acquisition is 
estimated in 1976 dollars, balance in 1977 dollars. 

Note iii- The Director of Finance proposes the McLaren Electric 
property as an appropriate investment for the Property 
Endowment Fund. The P.E.F. Management Board has agreed. 

Note iv - The Standing Committee on Housing and Environment is 

considering the possible inclusion of these properties 
in Housing Project Sites. Figures given are estimated 
market values. 

Note V - The Director of Finance proposed that the final surplus 
be assigned to the Property Endowment Fund (noting that 
this could be reviewed when the final amount is known, 
perhaps two years hence). 


RECOMMENDATIONS 


We RECOMMEND that: 


(A) The traffic plan (in accordance with Kitsilano Apartment Area 
Plan Policy No. 17) be approved, consisting of the widening 
of Burrard Street from 1st Avenue to Broadway, addition of 
turning bays on Broadway, minor improvements at 16th Avenue 
and 12th Avenue, traffic signal changes, designation of por- 
tions of Arbutus, Cypress and Yew Streets as collectors, and 
additional stop signs on local streets; 

(B) That the balance of the 1971-75 funds for the Connector, 
$642,000, be applied to the Alternative Scheme; 

(C) That the McLaren Electric property be sold to the Property 
Endowment Fund for $700,000 and these funds be applied to 
the Alternative Scheme; 

(D) That the Supervisor of Property and Insurance be instructed 
to negotiate for the other properties needed for Burrard 
Street widening (at an estimated cost of $1,260,000) using 
the funds available from recommendations B and C; 

(E) That the Supervisor of Property and Insurance be authorized 
to negotiate the sale of residual portions of properties 
acquired for Burrard Street widening (both those already pur- 
chased and those purchased under recommendation (D) , funds 
from these sales to be applied to the Alternative Scheme 
(subject to recommendation (H) ); 

(F) That, when the Housing Committee and Council have dealt with 
the matter of connector lands and Housing Project Sites: 

1. The Supervisor of Property and Insurance be authorized 

to negotiate the sale of any such properties not required 
for Housing Project Sites, proceeds to be applied to the 
alternative scheme (subject to recommendation (H) ). 

2. The proceeds (proportional share) of the sale of any such 
properties incorporated into Housing Project Sites be 
applied to the alternative scheme (subject to recommenda- 
tion (H) ). 
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Clause No. 2 Continued 

(G) That construction of the Alternative Scheme proceed in 
stages as funds become available under recommendation B, 
C, E and F, the City Engineer to obtain specific author- 
ization of the City Manager (based on availability of 
funds) before undertaking any part or stage of the work. 
The total authorized by the City Manager under this recom- 
mendation not to exceed the present estimate of $995*000 
(adjusted for inflation if the work is delayed); 

(H) That any surplus funds eventually realized be placed in 
the Property Endowment Fund." 

The City Manager RECOMMENDS approval of the foregoing report of the 
City Engineer. 


RECOMMENDATION 

3. Cedar Cottage N.I. P. Appropriation: Pedestrian-Activated 
Traffic Signal on Victoria Drive at East 22nd Avenue 


The City Engineer and the Director of Planning report as follows: 

"City Council, on May 4, 1976 approved the installation of a pedestrian- 
activated traffic signal on Victoria Drive at E. 22nd Avenue to be 
funded out of the Cedar Cottage Neighbourhood Improvement Program. 

The City Engineer estimates the cost of installation at $9,300 and 
this amount has been recommended for approval by the Cedar Cottage 
N.I .P. committee. Since the traffic signal is a utility, the costs 
would be shared under N.I .P. as follows* C.M.H.C. 253^ ($2325.00), 
Province 12^' ($1,162.50), City 62^5^ ($5,812.50). The funding of the 
Cedar Cottage utilities account has been expended and it is therefore 
recommended that the costs of this traffic signal be funded through 
the 'Land Non-Conforming Use* account of the Cedar Cottage N.I .P. program. 
This category will receive minimal draw down through the remainder of the 
Cedar Cottage program and since the funding formula is similar to that 
of utilities (ie. C.M.H.C. 25^, Province 12^?^, City 62^5^) there will be 
no change to the total City contribution to the program. 

C.M.H.C. has concurred with this proposal." 

It is recommended: 

i) that Council approve the appropriation of $9,300 from the Land Non- 
Conforming Use account of the Cedar Cottage N.I .P. for installation 
of a pedestrian operated traffic signal at Victoria Drive/East 22nd Ave. 

Under N.I .P. the costs would be shared as follows: 

C.M.H.C. $2325.00 

Province 1162.50 

City 5812.50 


The City Manager RECOMMENDS approval of the foregoing report of 
the City Engineer and the Director of Planning. 


FOR COUNCIL ACTION SEE PAGE(S) .5.10. 
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FINANCE MATTERS 

RECOMMENDATIONS ; 

1. Central Oliver Multi-Use Centre - United Housing Foundation 

The following report has been received from the Director of Finance. 

"Council, at its meeting on September 16, 1975, agreed to join with the 
Provincial Government in advancing $390,000, by way of mortgage^to the 
United Housing Foundation in order to finance the above scheme. The City provided 
$174,200 of this loan. This loan was not on the basis of the cost sharing 
arrangement, but was based on available funds. The costs of amortizing the loan 
were to be borne by the City and Province, in accordance with the previously 
agreed sharing arrangements. 

The Provincial Government has now agreed to bear its total costs at this time, 
by means of making a grant based on the sharing arrangements. If the City also 
agrees, this would eliminate the City and Province having to amortize the loan 
over a ten to fifteen year period, and would saveus the interest costs and 
administrative nuisance. The Provinc? would contribute $360,480 of the required 
$390,000, leaving $29,520 to be financed by the City. The loan will then be 
retired. This sharing is properly in accordance with the cost sharing agreement. 
It will result in approximately $140,000 being returned to the capital account 
for health and welfare buildings. 

In view of this development, I recommend that - 

1. Council approve the payment of $29,520 by way of grant with source of 
funding coming from health and welfare buildings 1971-75 Five Year Plan 
funds (the same source as the loan was made from), and that the proposal 
of financing the scheme by way of mortgage loan be discontinued. 

2. the Director of Legal Services take the necessary action to discharge 
the mortgage." 

The City Manager RECOMMENDS approval of the above report of 
the Director of Finance. 

CONSIDERATION ; 

2. Request for Grant - Re; 823 Jackson Avenue 

The following report has been received from the Director of Finance. 

"Pastor A. Girard sent the following letter to City Council. 

'In February 1974, ownership of the property located at 
823 Jackson Ave., was transferred to me and registered 
under my name. 

This property, which consists of a Church and the land 
upon which it stands was originally owned by the African 
Methodist Episrcopel Church. 

This change of ownership resulted in the property being 
placed on tax rolls and the cancellation of the previous 
exemption. 

I applied to the Assessment Dept. for a restoration of 
the exemption, but was refused as the property is regis- 
tered in my name. 

I therefore wish to apply for a Grant because of need 
to pay all taxes on this building. I, the present owner, 
the Pastor of the Church concerned, and President of the 
Cry in the Wilderness Society, which is a registered 
non-profit religious organization No: (II289). This 
Church is set apart and is used for the public worship 
of God, it is not and has not at any time been used for 
any commercial or industrial purpose. 


Cont'd . . 
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Any further information required I shall be glad to 
supply upon request. 

Thank you for your immediate attention. ' 

Pastor Annie L, Girard had previously applied for a grant and/or 
exemption with respect to the 1975 taxes on the property at 823 Jackson 
Avenue, Since the property was not registered in the name of a religious 
organization, exemption could not be granted, and the grant is now on 
the basis of need, for Council 's consideration. The outstanding 1975 
taxes plus penalty equal $664,77 to which would have to be added interest 
from January 1, 1976 to the date of payment. 

We do not have any financial statements for the organization. 

The above request is submitted to Council for its consideration." 

The City Manager submits the above report of the Director 
of Finance to Council for CONSIDERATION, 


3. Request for Grant Equal to Property Taxes: 
Children's Hospital - 1975 & 1976 

The Director of Finance reports as follows: 

"A request was received from Children's Hospital dated June 18, 1975 
for consideration of a grant of $5,217,25 which is the amount levied for 
1975 taxes on two properties at 901 West 10th Ave, and 925 West 10th Ave, 
Children's Hospital submitted the following information in support of 
their request: 

'This is an application on behalf of Children's Hospital Foundation 
Capital Fund for a money grant to that Fund in the sum of $5,217,25, 
being the exact amount of the 1975 City of Vancouver taxes levied on 
the two properties at 901 West 10th Avenue and 925 West 10th Avenue, 
in the City of Vancouver, 

Some years ago. Children's Hospital purchased these properties. 
These properties have been and still are being used as the Children's 
Hospital Diagnostic Centre, The Centre is a vital part of the many 
services provided by Children's Hospital, 

Under Section 206(a) of the Vancouver Charter, Children's Hospital 
and Children's Hospital Foundation Capital Fund are charitable 
institutions and are deemed so under the Income Tax Act of Canada, 

Under Section 206(f), Children's Hospital is a hospital providing 
similar services to that of the Vancouver General Hospital, 

Under Section 206(j), Children's Hospital had made a great and con- 
tinuing contribution to the health of the City of Vancouver over the 
past fifty years. 

In 1974, these two properties were transferred by Children's Hospital 
to the present registered owner. National Trust Company, Limited, in 
trust for Children's Hospital Foundation Capital Fund, By reason of 
this conveyance, the taxes on these properties have now been assessed 
through a technicality. 

The object of Children's Hospital Foundation Capital Fund is to hold 
capital assets, such as bequests under Wills and other donations by 
the public, both corporate and individual. 

Both the capital and income from the Children's Hospital Foundation 
Capital Fund are used solely for the benefit of the patients of 
Children's Hospital . ' 


Cont'd . . . 
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Director of Finance 

The following is submitted for Council information, when considering 
this request for a grant: 

a) These two properties were previously exempt from taxes under provisions 
of Section 396-C of the Vancouver Charter as being owned by a Charitable 
Organization and occupied and in use for charitable and hospital purposes. 

b) In March, 1975, ownership was transferred from Children's Hospital to 
National Trust Co. Ltd. and since the properties were no longer regis- 
tered to a charitable organization, exemption was cancelled and they 
were made taxable. 

c) Under provisions of Sec. 396-C(iii) of the Charter a property is made 
exempt if "a hospital is the registered owner or owner under agreement 
either directly or through trustees therefore, and which is in actual 
occupation by such hospital". 

d) A search of the Land Registry Office records did not indicate the 
existence of a trust agreement with National Trust Company Ltd. who 
are now the registered owners of these two properties. 

e) The request for a grant equal to taxes includes local improvement 
charges that were not included in the exemption under 396-C(iii) and 
were payable by the Hospital when the properties were exempt. 

The following table shows the 1975 and 1976 tax breakdown between the 
amounts that would have been exempt and the local improvement charges that 
are not exempt. 


1975 


Previously Local 

Exempt Improvements Total 


925 West 10th Avenue $1,391.79 $94.10 $1,485.89 

901 West 10th Avenue 3,503.19 228.17 3,731.36 


1976 


$4,894.98 $322.27 $5,217.25 


925 West 10th Avenue 
901 West loth Avenue 


$1 ,575.80 
3,966.33 


$103.35 
228.17 


$1 ,679.15 
4,194.50 


$5,542.13 


$331 .52 


$5,873.65 


TOTAL $10,437.11 * $653.79 $11,090.90 


* The loss of the exemption for 1975 and 1976 is $10,437.11. 

The request of the Children's Hospital for a grant equal to 1975 
property taxes is submitted for Council consideration. Due to the timing 
of this report, we have included the 1976 tax figures as they are now 
available and the status of the property is the same. The Children's 
Hospital have been contacted and advised of this action." 

{ The City Manager submits the foregoing grant request for 

I Council's CONSIDERATION. 
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4. Use of Queen Elizabeth Theatre - Canadian Association 
of Fire Chiefs Conference 


The Fire Chief reports as follows: 

" City Council is aware the Vancouver Fire Department is host to the 
Canadian Association of Fire Chiefs Conference, August 22-26 of this 
year. Anticipated attendance is 400 delegates and their wives. 

Inherent in these conferences are the Opening Ceremonies followed 
directly by a Memorial Service. These ceremonies will take place 
from approximately 2:00 p.m. until 5:00 p.m. on August 22nd. 

The convention hotel is the Hyatt Regency and while this hotel will 
nicely accommodate all other activities throughout the week, it cannot 
be considered adequate or appropriate for the above mentioned ceremonies. 

Mr. Dobbin, manager of the Queen Elizabeth Theatre advises me the theatre 
is not booked on that date and that no booking is likely at that time of 
year. Accordingly, I ask for Council's consideration to approve the use 
of the Queen Elizabeth Theatre by this Department on August 22nd to con- 
duct the Opening Ceremonies and Memorial Service of our Conference." 


The City Manager submits the above report of the Fire Chief for Council's 
CONSIDERATION. 


RECOMMENDATION : 

5 . Municipal Incentive Grant Progrcuns - B.C., re Housing 

The following report has been received from the Director of Finance. 

"The Provincial Minister of Housing, Mr. Hugh Curtis, has announced a Provincial 
program called the Municipal Incentive Grant Program which, together with a 
Federal program, can provide grants of $1,500 per housing unit (which meets 
certain requirements) payable to the municipalities. 

Description of the Programs 

Municipal Incentive Grant Program 

This program provides a Federal contribution of $1,000 per unit, plus a 
Provincial contribution of $500 per housing unit, for housing units built under 
the program and meeting the specified guidelines with respect to density, price, 
and time. In summary, the units must have a building permit, or its equivalent, 
dated between November 1, 1975 and December 31, 1978. The units must be 
constructed for permanent residency, be self-contained, and be connected to 
municipal piped water, and sanitary sewers, and served with roads having at least 
a iravel surface. Further, the units must be in the density range of 10-45 units 
P' " riet acre for lands that have been serviced for at least five years, otherwise 
10-30 units per net acre. It also appears that for the $500 grant from the 
Province, the units can also fall in the density range of 31-60 units per net 
acre in core areas of larger urban centres. There are also certain size require- 
ments and, with respect to value, it cannot exceed $47,000 at this time within 
Vancouver. This reflects the AHOP price limits set for Vancouver at this time. 

In order to be eligible for the grants, the municipality must also pass a 
resolution of Council undertaking "to use the funds to encourage and facilitate 
the production of housing." 

Interim Revenue Sharing Program 

For those units not qualifying for the $1,500 grant, a $100 grant from the 
Department of Municipal Affairs will be paid to the municipalities under the 
Interim Revenue Sharing Program. 


Coat ' d . . 
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1976 Revenue Budget 

In developing the 1976 Revenue Budget for the City, Provincial Government Grants 
category, it was estimated that the City would receive $250,000 by means of 
$100 grants under the Interim Revenue Sharing Program, As the details regarding 
the Municipal Incentive Grant Program were not available and, further, because 
of the $47,000 limit, it was assumed that the City might or might not qualify 
for the $1,500 grants. It can now probably be assumed that the City will qualify 
for some unknown number of the $1,500 grants. 

The City's Revenue Budget certainly contains expenditure categories that can be 
considered to qualify under the "encourage and facilitate the production of 
housing" criteria, as presently given. Further, City Council may wish to initiate 
additional activities, using the grant funds, to encourage and facilitate the 
production of housing. 

At this time, it is impossible to try to predict with any degree of confidence 
how much revenue the City will receive under the two grant programs. Towards 
the end of the year, when the picture clarifies, a further report will be 
submitted to Council . 

Impl ementation 

Staff are setting up the necessary system to review permits and housing 
developments to determine which category of grant program they fit, and to 
make the appropriate applications to the Federal and Provincial Governments, 

Recommendation 

It is recommended that Council pass a resolution stating that the City of 
Vancouver will use the proceeds from the $1,000 Federal grant and $500 
Provincial grant, under the Municipal Incentive Grant Program, to encourage 
and facilitate the production of housing in the City of Vancouver," 

The City Manager RECOMMENDS that Council approve the recommendation of the 
Director of Finance, 

INFORMATION ; 

6. 73rd Annual Convention of U.B.C.M. 
September 15th, 16th and 17th> 1976 


The City Clerk reports as follows: 

"Official notification has been received of the 73rd Annual 
Convention of the U.B.C.M. which will be held in Vancouver 
on September 15, 16 and 17, 1976. The Convention Host is 
the Greater Vancouver Regional District and Convention 
headquarters is the Hotel Vancouver. 

Registration fees are $55.00 for delegates if received 
by September 3, 1976, and $66.00 if received after 
September 3rd. Spouse registration fees are $30.00 if 
received by September 3rd, and $36.00 if received after 
September 3rd. Fifty percent of these registration 
fees will be retained for any cancellations subsequent 
to that date. 

All delegates who are elected representatives are entitled 
to vote. 

I have advised Department Heads to submit draft resolutions 
for Council consideration prior to June 29, 1976." 

The City Manager submits the foregoing report of the City Clerk 
for the INFORMATION of Council. 


Manager's Report, June 11, 1976 


(FINANCE - 6) 


RECOMMENDATIONS : 

7 . Park Board Staffing 

The City Manager has received the following report from the Superintendent 
of Parks and Recreation: 

"In December, 1975, City Council approved a Manager's Report entitled "Park 
Board Re-organization and Staffing". Recommendation number 4 in this report 
recommended the establishment of 2 additional Area Managers within the Recreation 
Division bringing the total complement of Area Managers to 4. In addition, 
recommendation number 6 recommended: 

'that the budget and requirements for additional stenographic 
staff be the subject of a future report.' 

This report contains information and recommendations pertaining to the estab- 
lishment of two clerical positions to support the work of the 4 Area Managers. 

During the past fourteen months, the two Acting Area Managers have utilized space, 
communication facilities and clerical services of Renfrew and Kerrisdale Community 
Centres. This arrangement has placed additional demands upon already overextended 
services in these two facilities. A result of this has been: 

1. Inappropriate amount of time spent by Area Managers on routine administrative 
details. The clerical service that is available to the Area Managers seldom 
exceeds four hours per day, and often less. 

2. Inefficiency in communication and reporting procedures. 

3. Lack of confidentiality in regards to records and personnel matters. 

4. Lack of physical area to do planning work and related information storage and 
retrieval. The working areas presently being used by the Area Managers at 
Renfrew and Kerrisdale Community Centres are very small with little room for 
the storage of information. 

I have determined that the following arrangements would solve the above problems 
and provide the necessary clerical and administrative support to the four Area 
Managers: 

1. The establishment of two area offices at the following locations: 

(a) Grandview Community Centre for Area Managers East and North. The live-in 
caretakers' suite has been vacated and will provide suitable office 
accommodation for two Area Managers. 

(b) Aberthau Cultural Centre for Area Managers West and Central. A.C.S.O.H. 
is presently using a large area on the second floor which they will be 
vacating in early July. This area will provide suitable office accommo- 
dation for two Area Managers. 

2. The establishment of two clerical positions, one to be assigned to each double 
area office." 

A list of the furniture required is on file in the City Clerk's Office. Much of 
the required furniture will be available from Surplus Stores. 

The estimated cost of establishing the two clerical positions is as follows: 

1976 Costs Annual Cost 

Recurring Non-Recurring (1976 Rates) 

S ilaries 

- Two Clerk Typist II's * $10,200. $20,400. 

Telephone 900. 150. 1,800. 

Furniture & Equipment 2,700. 

Stationery 300. 600. 

$11,400. $2,850. 

TOTAL : $14,250. $22,800 


* Staff Costs at mid-step, 1976 Rates, including fringe benefits and 
subject to classification by the Director of Personnel Services 

Cont'd . . . 
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Clause 7 Cont'd 

The Park Board's Director of Financial Services has reviewed the Departmental 
Budget and reports that funds are not available for this purpose, and requests 
that funds be provided from Contingency Reserve. 

The Comptroller of Budgets reports that if this report is approved, the 
source for the funds will be Contingency Reserve. " 


The City Manager RECOMMENDS: 

A. That two additional clerical positions be established in accordance 

with the foregoing report; funding in the amount of $10,200 to cover 1976 costs 
be allocated from Contingency Reserve. 

B. That an additional amourtt of $2,700 be allocated from GontingencV Reserve for the 
purchase of additional furniture and equipment to accommodate the 

Area Managers and the two clerical positions. 


FOR COUNCIL ACTiCM SEE ?XQc{S).M:ji2. 


352 


Manager's Report, June 11, 1976 (PERSONNEL - 1; 


PERSONNEL MATTERS 


RECOMMENDATION 

1, Compensation for Hours of Work - 3 Positions of 

Trades Foremen I, Equipment Branch, Engineering Department 


The Director of Personnel Services reports as follows: 

"As a result of the 1974 negotiations with the Foremen's Association, 
all foremen were granted one additional pay grade for working on the 
average up to 15 minutes in excess of their normal working day 
(Category 'A'). In addition, six of these positions were awarded one 
further pay grade since the duties involved working on the average up 
to 30 minutes in excess of their normal working day (Category 'B'). 
It was agreed with the Foremen's Association at the time that if any 
other positions were to fall into Category 'B' in future, their 
compensation would be adjusted accordingly. 

It has now come to light that there were three positions of Trades 
Foreman I in the Equipment Branch of the Engineering Department which 
should have been included in Category 'B', but which were overlooked 
by both parties at the time of the negotiations. These positions 
are occupied by M. Fulkerson, A. Slatford and F. Lalau. 

On May 5, 1976, the City Manager authorized the inclusion of these 3 
positions in Category 'B' retroactive to May 5, 1975, the limit of 
his authority under Personnel Regulation 195-l(f) which states that 
"in no case shall retroactive payment extend beyond a period of twelve 
(12) months". 

The Foremen's Association has requested that consideration be given 
to extending the additional compensation retroactive to January 1,1974, 
the date on which it would have commenced had the oversight not occurred 
This request is supported by the City Engineer, the Assistant Director, 
Legal Services, both of whom were involved in the negotiations, and by 
myself . 

I, therefore, RECOMMEND that: 

A, Council authorize that the three positions of Trades Foreman I 
occupied by M. Fulkerson, A. Slatford and F. Lalau be granted one 
additional Pay Grade from January 1, 1974 to May 4, 1975 inclusive. 

B, The funds required in the amount of $3,460. be provided from the 
departmental budget. 

The City Manager RECOMMENDS that the above recommendations of the 
Director of Personnel Services be approved. 


FOR COUNCIL ACTION SEE PA€E(S) 


Special Council, September 10th, 1970 

MOVED by Aid. Phillips, 
SECONDED by Aid. Linnell, 

THAT the Motion of Aldermen Broome and Rankin be referred to 
the Board of Administration for report back. 


The foregoing are Minutes of the Special Council Meeting dated 
September 10, 1970. 


- CARRIED. 


The Council adjourned at approximately 9.55 a.m. 


********** 
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PROPERTY MATTERS 


CONSIDERATION & RECOMMENDATION 


1. Lease of City Ovmed Property at 333 Powell 
Street to St. James Social Service Society 


The Supervisor of Property & Insurance reports as follows: 

"On March 18, 1975> Council (in Camera) authorized the Supervisor of 
Property & Insurance to acquire Lot 25, Block 1+0, D«L- 196 known as 
333 Powell Street on the following conditions: 

1. That St. James Social Service Society undertaJce to pay 
all costs of renovations to the building. 

2. That the City lease the iDuilding to St. James Social 
Service Society for the five years at $1.00 per annum. 

3. That the City discontinue the annual operating grants to 
St. James Social Service for five years to help defray 
the costs of acquiring 333 Powell Street. 

The property was acquired on April 30, 1975 and a five year lease entered 
into between the City and St. James Social Service Society. 

The Society has investigated the possibility of obtaining the benefits 
offered under the Residential Rehabilitation Assistance Programme to 
assist them in meeting the requirements under item one above and have 
been given to imderstand that they may qualify if they have a fifteen 
year lease. 

The Director of the Society has advised that they have received help in 
the amount of $22,000.00 towards the repairs and renovation of the 
building, however, additional costs relative to fire by-laws and inflation 
require further assistance in the form of a R.R.A.P. grant. Assistance 
is made up of a loan and grant. They have advised that they wish to / 
apply only for the grant portion being an amount of $9,750.00 which must 
be secured by a mortgage of the leased property. 

As owner of the property, the City of Vancouver will be required to 
make application for the grant and therefore the City will also be 
responsible for repayment of any R.R.A.P. funds if St. James Society 
defaults on their obligations. In view of the expenditures already 
provided for by the Society, it is not likely that the City will suffer 
any loss in the event of default. 

Council may wish to give consideration to extending the existing lease 
on the same terms, conditions and nominal rental of $1.00 for a term 
sufficient to make the property eligible for R.R.A.P. funding. 

If Council approves such action, then it is recommended that the 
Director of Legal Services be authorized to prepare the necessary lease 
and arrange for its registration in the Land Registry Office to the 
account of the Lessee. And further, that the City make application for 
a grant under the Residential Rehabilitation Assistance Program as 
req. aoted by the St. James Social Service Society." 

The City Manager submits the matter of the extension of the 
existing lease to Council for CONSIDERATION and if approved. 
RECOMMENDS THAT the Director of Legal Services be instructed 
to prepare the necessary lease and the City make application 
for a grant under the R.R.A.P. on behalf of the St. James 
Social Service Society. 
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PROPERTY MATTERS 

RECOMMENDATIONS 

2. Option to Repurchase Agreement - Extension Request Provincial 
Department of Housing. Lot 1, Section 2? THSL, Plan 15955. 
Situated; East Side Cassiar Between Adanac and Napier Streets 


The Supervisor of Property & Insurance reports as follows: 

"On December 17, 1975, City Council approved exchanging nine government 
owned lots plus $815,700.00 for the above 10.2 acres of land. Title 
was transferred to the government on July 30, 1975 and the City retained 
an option to repurchase in the event construction for low-density 
housing did not commence by July 30 > 1976. 

A request from the Provincial Department of Housing has been received 
for an extension to the option from July 30 > 1976 to September 1, 1976. 
The government advises that this land is to be used by the Adanac 
Cooperative Housing Society and they are in the final stages of 
arranging the necessary financing from the federal and provincial^ 
governments and should be in a position to commence operations quite 
soon. 

RECOMMENDED THAT the Provincial Government be granted an extension of 
time in which to commence construction from July 30 - September 1, 1976; 
the City to have three months from that date in which to exercise its 
option; this extension to be subject to any documentation deemed necessary 
by the Director of Legal Services." 

The City Manager recommends that the foregoing recommendation of the Supervisor o 
Property & Insurance be approved. 


3. Establishment for Road Purposes - The West 7' of Lots 
5, 7 & Block I5S, D. L. 37; Situated East Side of 
Joyce, South of Vanness 


The Supervisor of Property & Insurance reports as follows :- 


"Lots 5, 7 & 8, Block 158, D.L. 37, Plan 2750; situated E/S 
Joyce Street, South of Vanness Avenue lie within an established 
building line for the future widening of Joyce Street. 

The City Engineer has requested that the 7-foot strips be 
establishfid for road purposes prior to any sale of these lots 
to avoid the necessity of having to re-acquire them at a 
future date. 

It is therefore. 

Recommended that the west 7 feet of Lots 5, 7 & 8, Block 158, 
D.L. 37; Plan 2750, be established for road purposes and that 
the ^ormal Resolution establishing the same and submitted con- 
currently with this report be passed by Council." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Property & Insurance be approved. 


Manager's Report, June 11, 1976 


(PROPERTIES - 3) 


PROPERTY MATTERS 


4. Acquisition For Clark Park Extension Lot 17» Sub. D, 
Block 171. D.L. 26i4.A 3029 Woodland Drive 


The Supervisor of Property & Insurance reports as follows :- 


"Lot 17, Sub. D, Block 171, D.L. 264A, (3029 Woodland Drive), 
has been offered for sale to the City by the owners. This is 
one of three privately-owned properties located on the West 
side of Woodland Drive, south of 14th Avenue, which are 
required for Clark Park Extension. The acquisition of this 
property will permit the closure of most of Woodland Drive 
between 14th and 15th Avenues. Also, it is proposed to develop 
park facilities on this portion of Clark Park with Cedar Cottage 
Neighbourhood Improvement Program funds. 

These premises comprise a single-storey frame dwelling plus a 
full basement with a main floor area of approximately 1100 
square feet, erected in 1923 on a lot 33 feet by 111 feet, 
zoned R.T.-2. The dwelling contains 5 rooms on the main floor, 
plus 3 rooms in the basement, 8 plumbing fixtures, has a patent 
shingle roof, stucco and siding exterior, and heat is supplied 
by an automatic, gas-fired furnace. The dwelling has been 
well maintained and is in good condition. There is a garage at 
the rear of the property. 

Following negotiations with the owners, they are prepared to 
sell for the sum of $62,500.00 as of May 31, 1976, subject to 
retaining rent-free possession to August 15, 1976. It is 
considered that this price is fair and equitable and represents 
market value in the area. The Superintendent of the Board of 
Parks and Recreation concurs in the acquisition of this property. 
It is proposed to demolish the dwelling thereon when vacant 
in order that development of this portion of the park may proceed. 

Recommended that the Supervisor of Property & Insurance be 
authorized to acquire Lot 17, Sub. D, Block 171, D.L. 264A, 
known as 3029 Woodland Drive for the svim of $62,500.00 on the 
foregoing basis, chargeable to Code No. 4189/- Parks Board 
Clearing Account." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Property & Insurance be approved. 


5. Acquisition for Park Site #9 (Kitsilano) Parcel "B" 
(Reference Plan 31^) of Lots 7 & Block 265, D.L. 
526; Plan 590 - 2032 West 5th Avenue 


The Supervisor of Property & Insurance reports as follows:- 

"Parcel "B" (Reference Plan 318) of Lots 7 & 8, Block 265, D.L. 
526; Plan 590, known as 2032 West 5th Avenue has been offered for 
sale to che City. Park Site #9 is listed under Table II of Park 
Sites Purchase Program 1971-1975, confirmed by Council on Decem- 
ber 15th, 1970. This property represents one of three remaining 
properties to be acquired to complete the Park Site. 

These premises comprise a 2 2/3-storey and full basement frame 
dwelling with a main floor area of 845 square feet, erected in 
1910 on a site 30' X 120', zoned RM-3"B". This dwelling contains 
9 rooms which have been converted into 3 housekeeping, 1 sleeping 
and 1 dwelling unit. There are 11 plumbing fixtures in this 
improvement, a patent shingle roof, siding & shingles on exterior 
walls, a concrete foundation and an automotic gas furnace. Condi- 
tion of this dwelling is average for age and type. 
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PROPERTY MATTERS 

Clause #3 (Cont'd) 


At present, the owner occupies the dwelling unit on the main floor 
and the other units are rented. It is proposed to continue these 
rentals until required for the project and then to demolish when 
required for park purposes. 

Following negotiations with the owner, she is prepared to sell for 
the sum of $64,000.00 as of July 1st, 1976. Commencing July 1st, 
1976, this owner will rent back these premises at a monthly rental 
of $400.00. This purchase price is considered to be fair and 
equitable and representative of market value in the area. The 
Superintendent of Parks concurs in the purchase of this property. 

Recommended that the Supervisor of Property & Insurance be authorized 
to acquire Parcel "B" (Reference Plan 318) of Lots 7 & 8, Block 
265, D.L. 526; Plan 590, known as 2032 West 5th Avenue for the sum 
of $64,000.00, on the foregoing basis, chargeable to Code No. 4189/- 
Park Board Clearing Account." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Property & Insurance be approved. 

INFORMATION 

6. West Coast Salvage & Contracting Co. Ltd. 

Claim by City For Demolition Costs - False Creek 


i The Director of Legal Services and the Supervisor of Property & Insurance 
I report as follows:- 

"On April 29th, 1974, West Coast Salvage & Contracting were given 
notice to vacate and deliver up possession by October 31st, 1974. 
In a letter dated May 17th, 1974, West Coast Salvage requested an 
extension on the Notice to Vacate, due to the construction strike. 

A report was submitted to Council and on June 25th, 1974, Council 
approved the following motion :- 

(b) 'That the Property Department, the City Engineer and the 

Development Consultant be authorized to meet with West Coast 

Salvage and Contracting as soon as the construction trades 

strike is terminated to determine the earliest possible date 
for vacant possession of the property, the objective being 

to hold to the 31st October, 1974 date but if that is not 
possible, the earliest date consistent with the 1974-75 
Winter Works Program. ' 

•ne construction strike was settled around the 1st of July and in 
early July West Coast Salvage expressed the view that they may be 
ab^e to vacate by October 31st, 1974. 

They did not vacate by October 31st, 1974, and the City Engineer 
was very concerned with a possible hold-up of construction on the 
False :reek sea wall in front of the building occupied by West Coast 
Salvage. This wall was being constructed under the Winter Works 
Program under a very tight time schedule. 
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PROPERTY MATTERS 

Clause #6 (Cont'd) 

On November 12th, 1974, a meeting was held in the City Hall between 
Mr. F.J. Whitcroft, President of West Coast Salvage and the City 
officials concerned. As a result of this meeting, it was agreed 
that the City would demolish the North 60 feet of the main building 
used by West Coast Salvage, thereby allowing the Engineer to proceed 
with construction of the sea wall and West Coast Salvage could 
remain in occupancy of the balance of the site until January 15th, 
1975, rent-free from October 31st, 1974. West Coast Salvage was 
to pay the additional costs of demolition, which occurred by reason 
of the job being undertaken in two parts and the extra safeguards 
required to demolish the North 60 feet while normal work proceeded 
in the balance. A copy of this agreement is attached for Informa- 
tion. 


The low bidder on the demolition contract was asked for an estimate 
of the additional costs incurred due to the split in demolition. 
Verbally, a figure of $9,000.00 was given which was related to 
Mr. Whitcroft. When the written estimate was received by the City, 
the figures quoted were $8,000.00 to $10,000.00 and the letter 
listed 9 points contributing to the increased costs of dividing 
the contract into two segments. 

On January 16th, 1975, the Property & Insurance Office wrote a letter 
to West Coast Salvage requesting the payment of $9,000.00 for the 
additional demolition costs. On January 17th, 1975, there was a fire 
which damaged a portion of the West Coast Salvage Building. Mr. 
Whitcroft felt this should have lowered the demolition costs and 
his liability should be less than $9,000.00. The contractor stated 
the costs were actually higher because there was less salvage and 
more debris to be hauled to the dump. 

The total cost of demolition for the West Coast Salvage site was 
$44,670.00. The buildings were vacated by the Company on January 31st, 
1975, and the rent-free possession was worth slightly in excess of 
$4, 000. 00 


There were numerous exchanges of correspondence and telephone 
conversations without tangible results. The matter was then placed 
in the hands of the Law Department for further action on September 
12th, 1975. 

A Specially Endorsed Writ was issued April 15, 1976 claiming $9,000.00 
for demolition costs. West Coast Salvage & Contracting Co. Limited 
failed to file an Appearance. Default Judgment was entered in the 
amount of $9,075.00 (including costs) on May 5, 1976. 

Before any execution proceedings were commenced on the Judgment 
Mr. Ballam, Counsel for the Defendant, contacted the Law Department 
an : indicated that through inadvertence his firm had failed to file 
an Appearance on behalf of the Defendant. He indicated he would 
apply to have the Judgment set aside. On May 25th Mr. Ballam again 
cort-icted the Law Department and indicated he wished to appear before 
Council to make certain proposals to them concerning the alleged debt 
owing to the City by his client. The Law Department undertook not 
to execute on the Judgment until Mr. Ballam was able to appear 
before C:)uncil. 

The City Manager submits the above report of the Director of Legal 
Services and Supervisor of Property and Insurance to Council for 
INFORMATION. 


Delegation Request: Mr. P. Ballam, Solicitor for West Coast Salvage 
& Contracting Co. Ltd. 
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(PROPERTIES - 6) 


PROPERTY MATTERS 


RECOMMENDATION 

7, Consolidation of Arbutus- Bur rard Connector Lands - 
Site 2B. South Side 1^00 Block West 5th Avenue 


The Supervisor of Property & Insurance reports as follows :- 

"City Council, "In Camera", on May 18th, 1976, in considering a 
report of the Standing Committee on Housing and Environment 
dated May 6th, 1976, approved the following recommendations: 

'A. The Supervisor of Property & Insurance investigate the 
possibility of excluding Lot 15, Block 267, D.L. 526 
from the present lease at no cost to the City, for 
inclusion in the housing site. 

B. The Supervisor of Property & Insurance report back on 
consolidation of Lot 15 into Site 28 in Block 267, to 
be included in the housing site (excluding the 
commercial lease) . ' 

Lot 15, as shown on the attached plan is part of the commercial 
development (McLaren Electric Building) purchased by the City 
in July, 1973, for the Arbutus-Burrard Connector. The building 
is situated on commercially-zoned land with parking being 
provided on lands zoned RM-3B. Development Permits obtained 
by the owner in 1964 to construct this building, stipulated 
that 33 parking stalls and 3 loading bays be provided. Lot 15 
provides 12 of the required parking stalls. 

A review of the parking situation, in conjunction with the 
Kitsilano Planning Office, has concluded that an alternate 
alignment of lot lines or parking facilities would not 
provide the required parking and loading facilities without 
the retention of Lot 15 in the commercial development. The 
leases on the property set out the number of stalls assigned to 
each lessee but there are constant requests to provide more 
parking for customers and staff. 

Therefore, it is recommended that the consolidation of City-owned 
lands in Site 28 be proceeded with, without the inclusion of 
Lot 15." 


The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Property and Insurance be approved. 


Manager's Report, June 11, 1976 (PROPERTIES 


INFORMATION 

8. Operating Concept and Staffing Cordova Lodge 


The Acting Deputy Supervisor of Property & Insurance reports 
as follows: 

"On June 9, 1976, a meeting was held with representatives of 
the City, C.M.H.C., the Provincial Minister of Housing, 
B.C. Housing Management Commission, Vancouver Resources 
Board and G.V.R.D. The purpose of the meeting was to attempt 
to resolve the areas of responsibility for funding Cordova 
Lodge as a "Hard to House" facility. 

General agreement was reached in all areas except the level 
of staffing. Neither C.M.H.C. or Vancouver Resources Board 
will approve the funding required to provide the additional 
staff necessary to cover the social needs of the "Hard to 
House" tenant. 

In view of this impasse, it is proposed to open Cordova Lodge 
as a board residence similar to the Continental Hotel with 
similar criteria for occupancy but with all tenants on full 
board and room. 

A minimum staff of seven will be required for the 24-hour, 
7-day week schedule as approved by Council on May 18, 1976, 
plus one person on part time for laundry. 

"Hard to House" tenants can be accommodated, but it will be 
necessary for the Administrator to be selective in 
acceptance for occupancy. 

It is intended to continue to explore other sources for 
funding for a fully staffed "Hard to House" facility." 

The City Manager submits the foregoing report of the Acting 
Deputy Supervisor of Property & Insurance for INFORMATION. 
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FOR COUNCIL ACTION SfE 9 kQl[S)Sl2:3i? 


MANAGER'S RFIPORT 


June 1, 1976 

TO: Vancouver City Council 

SUBJECT : Capital Borrowing Versus Pay-As-You-Go 
CLASSIFICATION: CONSIDERATION 

The Director of Finance has submitted the following report. 

"Several matters regarding the above subject have been referred back 
to the Finance and Administration Committee, by Council, for further con- 
sideration at the time this report of the Director of Finance on pay-as- 
you-go financing is before the Committee. The referred matters were the 
question of: 

1) whether or not a capital plan should be submitted to the electors 
in 1976 or be reconsidered in 1977, 

2) the report of the City Engineer dated May 7, 1976, 

3) the submission of the Park Board regarding Civic Capital funding, 
dated May 11 , 1976. 

Introduction 


In view of the voters turning down the 1976 to 1980 borrowing programs 
on November 20, 1974 and October 8, 1975, Council approved a pay-as-you-go 
program to partially cover the City's basic capital (as distinct from 
supplementary capital) needs for 1976 and recognized that the program might 
well have to be expanded into 1977 or even later. Sewer and water borrowing, 
because it does not require voter authority, is excluded from the above 
consideration. 

It should be clearly understood that the pay-as-you-go program in 
effect for 1976 does not by any means provide the level of funds for capital 
program felt to be necessary by some Departments and Boards or that would 
have been available had the borrowing programs been approved by the voters. 
Funds were made available by: 

1) Reducing the supplementary capital program funds to approximately half 
their previous level and using the funds made available by this action 
for the basic capital budget. These funds (including the supplementary 
capital program funds) are derived from the mill rate levy of 1.85 
mills included in the general tax levy. 

2) Transferring $2,000,000 from the Debt Charges Equalization Fund and 
applying these funds to the basic capital budget. This necessitated 
the policy change allowing debt charges included in the revenue budget 
to rise by 10% rather than the previous 6%, thus reducing the support 
demands on the Debt Charges Equalization Fund. 

In total, these two actions provided $6,250,000 for a 1976 basic 
capital program, excluding sewer and water, plus approximately $4,500,000 
for the 1976 supplementary capital program. If pay-as-you-go was adopted 
as an on-going policy then the funds available for the program would 
presumably have to be expanded over the level available in 1976 if Council 
felt that the requested projects, exceeding available funds, were necessary. 
Possible funds available for an on-going pay-as-you-go program are dealt 
with in greater detail later in this report. 

Limits to Capital Spending 

Capital projects considered by Council are a mixture of those projects 
which are necessary in order to maintain an existing level of service to 
the community, including providing for growth, plus those projects which 
provide an increased level of service. In setting a capital budget for 
one particular year, or for a five year period, the procedure used normally 
is to rank projects by priority, and cut off those lower rated projects 
after a certain dollar maximum is reached. This dollar maximum may be 
determined on the basis of the funds available for capital purposes in 
the one year, or the estimated level of borrowed funds that taxpayers can 
support the repayment of over a period of years. 


The limit to the capital expenditure program from r(>venu(> soijr(;(>s Is 
determined by a fixed mill rate or a percentage of total budget (1976 - 
1.85 mills). The limit for capital expenditures from borrowed funds tends 
to be set in terms of a fixed percentage that projected debt charges will 
form of future revenue budgets. The criteria established with respect 
to this is very tentative and requires some heroic assumptions regarding 
future costs of borrowing, rates of inflation, and economic growth in the 
City. 

An issue to be faced is the amount of control which Council wishes 
to have over future tax increases and the degree of certainty which Council 
would have that future taxpayers would not be excessively burdened if 
there was an economic recession. It is uncertainty of the future, and 
the various impacts of this uncertainty that is one of the prime motivations 
for reducing the City's level of debt and creating a reliance on revenue 
funds for capital projects. 

If the City converted wholly to a pay-as-you-go capital financing 
program, the City would reduce uncertainty, and the level of capital expend- 
itures would be set in terms of currently available revenue and projections 
of revenue available within the next several years. This would set an 
easily determinable level to increases in services to that level which 
could be justified in terms of tax increases. 

From another perspective, it can be argued that the City should not 
be paralyzed by this uncertainty and should continue to make some decisions 
which will include future responsibilities, i.e. borrowing. However, it 
should be remembered that Five Year Plan Plebiscites also create an un- 
certainty, i.e. will the voters approve a borrowing program? 

Pros and Cons of Pay-As-You-Go Versus Capital Borrowing 

Both types of programs have their advantages and disadvantages. The 
disadvantages of the pay-as-you-go program tend to concentrate on the period 
of some years required to make it fully operational (if excessive financial 
burden to the taxpayers is to be avoided) and the programs' advantages 
tend to be financial and the avoidance of problems related to future 
economic uncertainty. The advantages of capital borrowing tend to be 
easier planning and operational management and the avoidance of uncertainty 
related to short term availability of funds. 


Capital Borrowing 
Arguments for 


Pay-as-you-go arguments for 

and counter arguments to borrowing 


1. Provides a more adequate level 1 
of funds to meet the capital 
facility requirements of the City. 1.1 
If the shortfall of funds is serious 
enough, then the City may be forced 
into uneconomic maintenance of capital 
assets , 


Only true until fully switched over 
to pay-as-you-go program. 
Difficulty in determining what con- 
stitutes true capital facility needs 
of the City. If funds are relatively 
easy to obtain then definition of 
capital facility needs tends to. 
change. Initial period of pay-as- 
you-go forces a more stringent 
examination of priorities. 


Bond market conditions may make it 
impractical and even impossible to 
borrow funds approved by voters. 
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Capital Borrowing - Pay-as-you-go arguments for 

Arguments for and counter arguments to borrowing 


2. Certainty of approved borrowing 2. 
authority over a period of years 
allows greater continuity in the 
planning, design (both of which 
can be quite lengthy) and 
operational implementation processes. 


2.1 


2.2 


2.3 


2.4 


3. Even if pay-as-you-go fully 3. 
implemented it would be the program 
first attacked in a stringent 

budget year, thus disturbing the 
capital program continuity. 

4. Certain projects are too large to be 4. 
properly funded in one year under a 
pay-as-you-go program, and yet total 
funds need to be assured to prevent 
development and design costs being 
wasted and provide the ability to 
award contracts. 


Assumes availability of capital funds 
in the market place, presumably at a 
'reasonable' cost. This is not nec- 
essarily always true and could equally 
destroy the program continuity. If 
lenders fear run-away inflation, a 
situation that came close to existing 
in the last few years, then lenders 
will be unwilling to lend money for 
long periods at any fixed rate. 

Under a fully operational pay-as-you- 
go plan, planning continuity should be 
assumed because funds availability is 
just as likely to be assured as is by 
dependance on external bond markets. 

The last year or two of a five year 
capital borrowing program does not 
allow an adequate planning or design 
horizon because it is not known if 
the voters will approve a new plan. 
We should not use a financial problem 
(funds availability), which can develop 
under either method of financing, as 
an excuse not to do proper longer range 
planning. 

Under an inflationary environment the 
latter years of a 5 year plan may 
provide a completely inadequate level 
of funding, thus damaging the planning 
process or requiring a further request 
to the voters or infusion of funds 
from the Supplementary Capital Budget. 
City of Vancouver Council's have a 
history of not attacking or reducing 
the capital funds made available in 
the general tax levy, even in a 
stringent budget year. 
Under a fully implemented pay-as-you- 
go plan this problem could probably 
be solved by one or more of the follow- 
ing means: 

a) obtain authority for Council to 
cormit revenue budget funds for 
longer than the current year. This 
could be subject to voter control. 
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CITY OF VANCOUVER 

REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver was 
held on Tuesday, September 22, 1970, in the Council Chamber, at 
approximately 9:30 A.M. 

PRESENT ; His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 
Hardwick, Linnell, Phillips, 
Rankin, Sweeney and Wilson 

CLERK TO THE COUNCIL : D, H, Little 

PRAYER The proceedings in the Council Chamber were opened 

with prayer, 

'IN CAMERA' MEETING The Council agreed to an 'In Camera' 

meeting later this day. 


ADOPTION OF MINUTES 

MOVED by Aid, Linnell, 
SECONDED by Aid, Bird, 

THAT the Minutes of the Regular Council Meeting, dated 
September 8, 1970, be adopted, 

- CARRIED 

MOVED by Aid, Linnell, 
SECONDED by Aid. Broome, 

THAT the Minutes of the Special Council Meeting (Court of 
Revision), dated September 10, 1970, be adopted, 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid, Broome, 
SECONDED by Aid, Linnell, 

THAT this Council resolve itself into Committee of the Whole, 
His Worship the Mayor in the Chair, 

- CARRIED 

UNFINISHED BUSINESS 

1 . Pacific Coast Ports 

The Council further considered the following motion which was 
tabled at the last meeting for two weeks. Alderman Linnell 
furnished information to members of the Council on the subject, 

MOVED by Aid, Linnell, 

THAT WHEREAS the Minister of Transport has presented a concept 
for port organization in Canada; 

AND WHEREAS said re-organization appears to provide less 
autonomy and more centralized control from Ottawa of major 
commercial ports of the country; 

AND WHEREAS there are several port jurisdictions in the 
Greater Vancouver area and there is no machinery proposed for co- 
ordination of port development for these and other Pacific Coast 
commercial harbours; 

BE IT RESOLVED THAT the City Council endorse the efforts of 
the Port of Vancouver Development Committee to obtain from the 
Minister of Transport a more appropriate form of organization for 
the Pacific Coast ports than has hitherto been presented, 

- CARRIED 

cont 'd . . , 


5G3 


Capital l3orrowing 
Argument's for 


Pay-as-you-go arguments for 

and counter arguments to borrowing 


4. 

(conf 


d) 


Pay-as-you-go forces the existing 5. 
taxpayers to pay for long life projects 
that also benefit future taxpayers. 
Until existing debt disappears, 
existing taxpayers are also paying 5.1 
for earlier projects. 


5.2 


Few people or businesses manage to 
get by without borrowing, home 
mortgages being a prime example. 
Deferring capital works in a highly 
inflationary economy, as would be 
required in the initial years of 
a switch to pay-as-you-go, results 
in a higher cost for the capital 
projects if they are eventually 
acquired, as well as the taxpayers 
doing without the capital assets 
for some period. 


6.1 


6.2 


b) stagger larger projects so that 
they do not bunch up (e.g. one per 
year). 

c) build a reserve fund specifically 

to handle this problem. 

If implementation of pay-as-you-go can 
be properly staged, the additional 
burden on the taxpayers would not be 
onerous, but could result in fewer 
capital facilities for the taxpayers 
in the initial years. 

The taxpayers ot each future year will 
also be paying for a new set of capital 
projects. You never reach a point 
where taxpayers of a particular year 
receive a free ride at the expense of 
earlier taxpayers. 

The pro argument is probably appropriate 
for a young and rapidly growing city 
but not for a mature and relatively 
static city. 

While few manage to, most people would 
like to. 

The obvious problem with borrowing is 
of course the fact that the debt must 
be repaid. In a constantly expanding, 
problem free economy this does not 
present any particular problem, if the 
level of debt is properly related to 
repayment ability. If the economy goes 
sour the problems can be extremely 
serious. There is no guarantee that 
the Canadian economy is going to con- 
tinue ever onward and upward. 
Borrowing creates the need to pay 
interest to the lender, interest being 
in effect the 'rent' paid to the owner 
for the use of his assets i.e. money. 
In a non-inflationary environment 
where true economic interest rates of 
3-4% apply, this is reasonable. In 
an inflationary environment, where the 
lender must add enough to his interest 
rate to recover the loss of his capital 
caused by inflation, interest rates 
can become a severe burden. If in- 
flation continued at a high but stable 
level, and disregarding the other 
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severe damaging effects of inflation, 
the inflated interest rate would be 
no more troublesome than paying true 
interest rate of 3-4%. In fact, 
inflation does not stay stable and 
either tends to get out of hand to 
the point where lenders will not lend 
under any reasonable circumstances, or 
Inflation is driven down by government 
control. When the inflationary battle 
is won by government, or by going 
through a depression (with its attendant 
problems of trying to repay debt from 
a lower economic position), then interes 

rates drop. However, the borrowings 
incurred during the inflationary period, 
say to be repaid over twenty years, 
continue to bear the high inflationary 
interest rates. One could quite 
easily be in the position of paying 
11% interest on existing debt when 
current interest rates are 5-6%. 
This results in reimbursing the lender 
for an inflationary loss of capital 
that he is not in effect suffering. 

Range of Options Available 

There are obviously a number of options available to the City or com- 
binations of options, each of which can be explored if the Council expresses 
a specific interest. 

Some of the options are as follows: 

1) Convert completely to a pay-as-you-go capital program on a long term 
basis, 

2) At the appropriate time, resubmit a borrowing program to the voters, 

3) A combination of the two that envisages an expansion of the funds avail- 
able on a pay-as-you-go basis with a gradually reducing borrowing program, 

4) Borrowing for projects that are essential to maintaining the current level 
of service combined with financing from revenue sources (pay-as-you-go) 
those projects which represent an increase in the level of service and 
are therefore at least theoretically discretionary. This would force 
discretionary projects to face the test of the current economics of the 
City at the time they are to be undertaken. 


5) Borrowing only for those major projects that present a multi-year financing 
problem. 


Example of Possible Transfer to Pay-As- You-Go 

Appendix I attached illustrates the possibilities of transferring to 
pay-as-you-go program, describes the assumptions made, and the implications 
of the short fall of funds between the possible pay-as-you-go and estimated 
capital program based on the level of the plebiscite turned down by the 
voters in the fall of 1975. 


Consideration 


The above factors concerning borrowing programs versus pay-as-you-go 
programs is submitted to the council for its consideration. The Council 
may also wish to develop and have us review the effect of other combinations 
of options. 

Part of the overall consideration is whether or not to proceed with a 
borrowing plebiscite in 1976 or 1977." 


The City M$jiaiC[gr submits the above report of the Director of Finance to 
Council for CONSIDERATION. 


FOR COUNCIL ACTiCW SEE PAGE(S) ..3-£^ 


MANAGER'S REPORT 



May 7, 1976 

Vancouver City Council 
PAY-AS-YOU-GO vs. FIVE-YEAR CAPITAL PLftNS 
CLASSIFICATION: GCNSIDERATICN and RBCO^WENnATION 


The City Engineer reports as follows :- 

"Coning before Council is a recoitnendation of the Standing Ccnmittee on 
Finance and Administration with respect to the possibility of a Coital 
Plebiscite in the fall of this year. The purpose of our report is to bring 
to Council's attention certain aspects of the pay-as-you-go system as it 
affects Engineering programs. 

Pay-as-you-go Capital financing: 

1. Cannot meet the essential needs of the City; 

2. Does not permit proper and econanical planning and schediiling 
of vrork, or efficient use of staff and plant; 

3. Cannot absorb major fluctuations in spending or in available 
funds. 


1. SIZE CF PR3GRAMS 

The programs vMch we submitted for the 1976-80 Capital Plan were frugal. 
By the time of the 1974 vote, they had been reduced by nearly half and were 
skimpy - perhaps necessarily so in the balance of needs with ability- to-pay, 
but still skirrpy. They were reduced by a furtiier 10% for the 1975 vote and 
have suffered a further 16% cut in the 1976 pay-as-you go program. Vfe are now 
at 39% of vrfnat we, in all honesty, sutadtted as frugal programs. 

Consider the Local Inprovement petitions, for exartple. Even by reducing 
and deferring other types of work such as the Burlington Northern Bridges and 
other street works, we will not be able to honour all of the petitions sxab- 
mitted - sane must be held over. There is no reason to ej^Ject a more generous 
pay-as-you-go program next year, so must eJ5)ect to build up an increasing 
backlog of petitions and an increasing body of \jnhappy petitioners. 

Consider the local streets in the Vfest End. Their riding quality is 
poor. Their appearance is worse than poor. More irrportant, a seveire winter 

could be disastrous, with seme of these streets literally iirpassible in the 
spring break-up and a major repair expense. Yet the 1976 pay-as-you-go coital 
will pave only three blocks - a rate of progress vAiich would have the West End 
waiting untu.1 the year 2000 or later for cotpletJ-on of adequate roadways. These 
works just can't wait that long. Rather than cutting back, we should be 
undertaking a real program to make these streets adequate for the intense 
property develc^ment which they must serve. 

The same is true, in scarcely less degree, of many streets serving 
properties thrcxighout the city. 

A further considerata.on, especially with respect to sidewalks, is the 

trend to an increased liability of Municipalities for maintenance of their 
works. In many cases, the only econonic maintenance is a capital replacement. 
Until they are replaced, increasing amoimts will be spent on damage claims, ar^ 

on maintenance - and still leave us with an old v^lk v*iich should be replaced. 
Claims are increasing in recent years. Money spent on these is wastsed and, in 
addition, unnecessary injury results to the public. In 2 or 3 years we can 
spend more on maintenance than it would have cost to replace a sidewalk v*dch 
could last 40 years. And this wasteful situation is worsening — an attached 
bar-chart, 'A' , shows that we are falling further and further behind in the 
conditJ.on of the sidewalks. 


TO: 

SUBJECT : 
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The argument is advanced that borrowing involves interest, and interest 
rates are high at this time. Pay-as-you-go financing would avoid interest, 
thereby making interest funds available for inprovements. However, there 
is a transition period of several years when substantial interest fron 
previous plans must continue to be paid. During this period there would have 
to be severe restrictions to an already over-restricted program. Further, the 
additional and wasted maintenance, as well as rising claims and also inflating 
costs under the pay-as-you-go system could prove to be more ejjpensive than the 
interest, even at present high rates. 

Analyses have been made to show that eventually, the pay-as-you-go 
system could provide funds out of the revenue budget equivalent to capital 
funds formerly provided under the Five- Year Plans. While this co\ild be so, 
we find it extremely doubtful that it would be so, particularly during the 
transition period, but even after that. The revenue budget is subject to 
extrone pressxires every year, and decisions tend to be made on a short-term 
basis. The previous record for the last 15 years shows that v*ien cuts are 
necessary (v*lch is almost always) these tend to be made fron the physical 
iitprovenent programs becaxise these can always be put off for one more year. 
The result has been a continuing decline in the condition of our sidewalks, 
curbs and pavements. This is illustrated by the attached Chart 'A'. In 
addition. Graph 'B' shows that Public Wbrks have consistently been getting 
a lessening share of the tax dollar connpared to other City functions - this 
in the face of increasing defects. 

This year's record is a good example. In 1976, there is an anti- 
inflation move in this country and a decision was made that the reveniae budget 
should be kept at 10%. Under the conditions wherein capital replacement wDrks 
were reduced to 39% of those requested, one would expect additional funds for 
maintenance, because more maintenance is needed v4ien you have inadequate re- 
building. Instead, our maintenance revenue budget will not even, in seme 
areas, cover inflation, and in effect has been reduced below previous years. 
If this sort of provision of funds for physical works occurs in the first year 
of our pay-as-you-go system, future years are likely to be worse. In simmary, 
we feel that an adequate renewal of our physical plant not only cannot be 
financed directly fron the revenue budget because this is incapable of sustain- 
ing an acceptable level econanically, but also that even if it were possible to 
provide sufficient funds f rem the revenxae budget each year it is almost certain 
that it would be politically unachievable. 


2. WORK PLANNING AND SCHEDULING 

Consider again the local improvement petitions. It is already noted 
that the limited funds will not permit us to honour all the petitions and yet 
we are concerned that the reduced program will not be ccmpleted becavise we 
have lost the eeurly part of the year. Normally, the first grotp of petitions 
would be taken before a Court of Revision in the fall and work would ccranence 
as soon as weather permitted in the new year. Even though the Director of 
Finance and Standing Ccnmittee recognized the problem and the 1976 pay-as-you- 
go program wsis ^jproved by Council in mid-January, the Court of Revision will 
not be until May 13th. Vfe will do all ws can to catplete the program but with 
such a late start, any bad weather will prevent us from cotpleting the works. 

Looking ahead to 1977, we wander what the policy on capital programs 
will be. Seme changes in Council membership are already announced. There is 
an election this fall. Vfe wonder if we can hope for a decision in January 

' again. Perhaps the new Council will not wish to allocate funds to capital 

until it kncws about Provincial revenue-sharing and about wage settlements, 

' and until it has considered the operating budget, and the other needs, and 

the mill rate. The prospect of a pay-as-you-go capital program v^ch is not 
determined until May or later is frightening. 

1 A second point in this area is the matter of efficient use of staff and 

I plant. The Department has a stable and well balanced staff, both 'inside' and 

I 'outside' . Effective use of this staff depends on our being able to plan our 

i 
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work program well ahead. This means more than just a uniform budget - it 
requires a meshing of contract and City-force vrork, of siirple and coiplex 
designs, of seasonal and all-year work. This is just impossible under a pay- 
as-you-go program v*dch cannot be determined until part way into the year in 
vdiich the money should be spent. 


3. FLUCIUATIONS 

Replacement of the Hastings Viaduct is essential. We feel sure the 
Council understands this and will find the money — but at which cost to other 
programs? The total cost will be about $2.5 million, of which $1.5 or $2 million 
will be spent in one year. Under pay-as-you-go, and thinking of 1976 's total 
street basic capital of $3.5 million, we foresee the paving and sidewalk program 
being drastically restricted that year to provide funds for the viaduct. 

Fluctuations can also occur in the amount available for pay-as-you-go 
capital. Provincial policies can change suddenly. Special needs can arise 
in the c^rating budget. Under a Five-Year Plan, the iirpact of these on 
the capital programs is cushioned. UDder pay-as-you-go, they must be 
met that year — and ea^rience suggests that they will be met by deferring 
needed coital wrks 'just one more year' . 

The level of salaried staff, the size of the yards, plants, garages, 
shops and other central facilities, the truck and equipment fleets — these 
things cannot be adjusted up and down on a short-term basis. The pay-as- 
you-go system cannot absorb fluctuations - it mast balance them with 
fluctuations in the on-going coital programs — and this will create 
inefficiencies in the use of staff and plant. 


CLOSING 

We are not pressing specifically for a vote this fall. There are many 
factors besides our difficulties vAiich will govern that decision. We are pres- 
sing for a return to Five-Year Coital Plans with borrcwing authority. This 
would allow programs vMch at least roach the needs of the City, it would 
allow proper and efficient scheduling of coital vrorks, and it could absorb 
major fluctuations without an adverse effect on other programs. The pay-as- 
you-go system cannot. Long-term capital plans suj^xDrted by borrowing are 
the policy of many cities in North Anerica. In our c^jinion, this is because 
no other efficient means exists to carry out the requiired works. Vancouver 
is no different. 

Hiere are seme things pec^le must finance through borrowing; almost all 
businesses are financed this way. If it were not for mortgages, almost no 
Canadian would own a heme. Similarly, no city can provide adequate streets, 
walks, boulevards and lighting without Five Year Plan borrowing. 

The term 'pay-as-you-go' has a nice ring^ and 'debt' suggests inprovi- 
denoe. When speaking of hard capital vrorks which will last thirty, forty or 
more years, we wcxider if a better picture isn't creatzed by referring to the 
two conc^ts as 'pay-as-you-build' and 'pay-as-you-use' . 

We ask that Council consider tha above points when it is dealing with 
the matter of capital plans and capital financing." 


DIRECTOR OF FINANCE'S CCMffiWT 

"The City Engineer's concern over the ability to plan for prc^)er 
and efficient scheduling of coital works on a pay-as-your-go basis 
^3pears to be valid in the short term. Other points included in the 
Engineer's r^»rt have not been reviewed in sufficient depth by the 
Finance Department to allow ccnment. 
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DIRECTOR OF FINANCE'S OOMMEIISIT (Continued) 

The Board of Parks and Recreation has indicated a similar concern regard- 
ing future planning. 

As a result of the foregoing, the Ghairman of the Finance and Administra- 
tion Ccnmittee has requested a report f ran the City Manager regarding pay-as- 
you-go as it relates to the above oonoem and other matters. It is anticipated 
that this report will be suhnutted to the Finance and Administration Ccrmittee 
in the latter part of May 1976." 


CITY MANAGER 

The City Manager submits the foregoing report of the City Engineer 
for GQNSIDERATICN and, noting that the Director of Finance will be reporting 
to the Finance and Administration Ccnmittee on this subject later this month, 
REOCMHENDS that the Engineer's report be RBCCNSIDERED by Council with that 
report of the Finance and Administration Cannittee." 


FOR COUNCIL ACTION SEE PAGE(S) ,.3„/l 


NUMBER OF DEFECTIVE SIDEWALKS 

( Block - sides ) 
Total existing block-sides = 14,923 


13,373 


"13,000 


-12,000 


-11,000 


-10,000 


il 


1966 1967 1968 1969 1970 1971 1972 1973 1974 1975 1976 

— YEAR— //_\N 
( Siirvey of preceding vdjiter ) 


A' 


--a 


1200 
1000 
800 
600 

400 

200 
100 


Recreation & 
' Ccinmunity 
Services 


Protection of 
' Persons & Property 

^✓j-*- Gen eral Gov't. 



Public Works / 
Sanit'n & Waste Removal 
. and Water Works 


1950 '52 


PART REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


MAY 27, 1976 


A meeting of the Standing Committee of Council on Planning 
and Development was held in the No. 1 Committee Room, Third Floor, 
City Hall, on Thursday, May 27, 1976 at approximately 1.00 p.m. 


PRESENT: Alderman Bowers, Chairman 

Alderman Bird 

Alderman Cowie 

Alderman Harcourt) ^. ^ i 

TV T J TT J \ Item 2 only 

Alderman Kennedy ) ^ 

CLERK TO THE 

COMMITTEE: M. L. Cross 


RECOMMENDATION 

1. Suggested Mini-Motorbike Park Site . 

The Committee considered a report of the City Manager dated 
May 10, 1976 (copy circulated) in which the Director of Planning 
reports on the possible use of the 6.0 acre site south of 
relocated Marine Drive abutting North Kent Avenue west of Boundary 
Road as a mini motorbike park for children under fourteen. Also 
reported was the environmental impact on the surrounding neighbour- 
hood, legal complications and insurance matters as well as estimated 
project costs. 

The Director of Planning feels the site would be an inappropriate 
long term use and difficult to justify as a short term measure in 
view of the costs that would be incurred and the fact that any 
interim use could delay the development and sale of the industrial 
property. The City Manager recommended that the proposed site not 
be developed as a mini-motorbike park and the investigations 
regarding marketing the land be proceeded with. 

RECOMMENDED : 

A. THAT the proposed site not be developed as a 
mini-motorbike park and City officials be 
instructed to proceed with investigations regarding 
marketing the industrial land. 

B. THAT the Mayor be requested to report on behalf of 
the Police Commission on the difficulties of enforce- 
ment of the ban on the use of the Kerr Road dump 
site for motorcycles. 


(Aid. Cowie wished to be recorded as opposed to 
Recommendation A. ) 
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Regular Council, September 22, 1970 2 

UNFINISHED BUSINESS (cont'd ) 

Pacific Coast Ports (cont'd) 

On September 8th Alderman Broome submitted an amendment to 
the motion of Alderman Linnell but it was agreed by Council that 
this amendment be considered as a separate motion. 

(The motion of Aid. Linnell was, therefore, put and carried) 

MOVED by Aid. Broome, 

THAT the Port of Vancouver Development Committee be requested 
to investigate terminal charges as now levied in the port of 
Vancouver as to whether these charges are not unreasonably high 
in relation to other major ports in both Canada and the United 
States ; 

FURTHER THAT a copy of this resolution be sent to the Vancouver 
Board of Trade. 

- CARRIED 

2. Fire Department: Disposition of Fireboat 
J.H. Carlisle and Deployment of Personnel 

It was agreed to defer consideration of this matter pending 
the hearing of delegations later this day. (see Pages 10 & 11) 


COMMUNICATIONS OR PETITIONS 

1. Civic Dinner re Composite Committee: 
1970 Program 


Pursuant to letter received from the Town Planning Commission, 
dated September 4, 1970, it was, 

MOVED by Aid. Wilson, 

THAT the City host a dinner in honour of Mr. Philip G. Givens, 
former Mayor of Toronto, who will be speaking during the Composite 
Committee's 1970 Program on 'The Urban Strait- Jacket ' , the date 
being the evening of November 9th. 

- CARRIED 

2. Declaration of 'Hungarians Day' 

and flying of Hungarian Flag at City Hall 

A request was received from the Chairman of the Coordinating 
Committee of the Hungarian Organizations in Vancouver forwarding 
resolution asking October 23rd be declared 'Hungarians Day' in 
Vancouver and the Hungarian flag be flown on the City Hall. 

His Worship the Mayor advised he was prepared to make a 
proclamation in connection with 'Hungarians Day' and suggested 
the flag be flown on the City Hall at the location of the No. 1 
Committee Room. 

The Council agreed with His Worship's proposals. 
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INFORMATION 


2. 


Progress Report - Waterfront Planning Study . 


Mr. D. Hickley, Assistant Director, Central Area Division, 
reported that some difficulties have arisen in preparing the 
Official Development Plan and By-law for the Burrard Inlet 
Waterfront. Area Development Plans are not being prepared as is the 
case in the False Creek zoning. 

One of the issues to be resolved is population projections. 
The Consultant for the Burrard Inlet waterfront study, Mr. R. C. Mann, 
projected 30,000 i.e. 10,000 residential and 20,000 employment. The 
G.V.R.D. Livable Region study has projected 17,500 residential and 
12,500 employment. There has also been some difficulty determining 
exactly how much land is developable due to view corridors and 
height limits. 

Mr. J. Coates, Central Area Division, the planner now 
responsible for the Study indicated a written progress report would 
be before the Committee on June 10, 1976 and a Draft By-law should 
be presented July 8, 1976. 

The Chairman enquired as to whether the current timetable for 
the study would still result in rezoning this year. 

Mr. R. Spaxman, Director of Planning advised that the G.V.R.D. 
had been working with the Committee but tended to withdraw. If the 
content of the By-law to which the G.V.R.D. has given two readings, 
is altered drastically, the City may have to go back to the 
beginning for all three readings. In answer to a query as to what 
would happen to the timing if this proved to be the case, 
Mr. Spaxman stated he would check into the matter. 

RESOLVED ; 

THAT the verbal report on the Waterfront Planning Study 
be received. 


The Meeting adjourned at 2.05 p.m. 


FOR COUNCIL ACTION SEE PAGE{S) 



REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL ON 
HOUSING AND ENVIRONMENT 

June 3, 1976 

A meeting of the Standing Committee of Council on Housing 
and Environment was held on Thursday, June 3, 1976, at 1:30 p.m. 
in the No. 1 Committee Room, Third Floor, City Hall. 

PRESENT: Alderman Harcourt, Chairman 

Alderman Bird 
Alderman Boyce 
Alderman Rankin 

ABSENT: Alderman Cowie 

CLERK: J. Thomas 

The Minutes of the meeting of May 20, 1976, were adopted. 

RECOMMENDATIONS : 

1. Condition of Nine Vacant Buildings: Downtown Eastside - 
Standards of Maintenance By-law 

At its meeting on April 8, 1976, after hearing representations 
from the Downtown Eastside Residents Association, the Committee 
instructed the Fire Chief, Director of Permits and Licenses, and 
Medical Health Officer to investigate and report on the condition 
of nine vacant properties in the Downtown Eastside. 

Before the Committee for consideration was a Manager's Report 
dated May 27, 1976, (circulated) in which the above officials 
reported on the following premises : 

420 East Hastings Street 420 East Cordova Street 

522 Richards Street 445 Gore Avenue 

24 Water Street 172 East Cordova Street 

3032 East Hastings Street 51 - 53 West Hastings Street 

207 Union Street 

The Committee reviewed the reports with the Director of Permits 
and Licenses; Captain Davis, Acting Chief Fire Warden; and the 
Director of Environmental Health, and concern was expressed that 
vacant buildings in the core area were, in some instances, being 
converted to commercial use, thus eliminating valuable residential 
space . 

The Committee discussed the application of the Standards of 
Maintenance By-law and reference was made to a Manager's Report of 
February 19, 1976, in which the Director of Legal Services advised 
in order to apply the By-law a building must be a dwelling; if 
there had been total abandonment by the owner with a view to 
redevelopment to something else it was doubtful the By-law would 
apply. The Director of Legal Services concluded in the end result 
the only way to find out what the section covered would be to have 
a test case. 

The Committee discussed the desirability of establishing the 
full power of the By-law by a test case, and after considering the 
premises listed above, it was 

RECOMMENDED , 

A. THAT Council approve the issuance of an Order requiring 
the owner of 420 East Hastings Street to renovate his 
premises within sixty days under the provisions of the 
Standards of Maintenance By-law. 


B. THAT the Manager's Report dated May 27, 1976, be 
received. 


Kopor t Lo Couiu' L 1 
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RECOMMENDATION AND CONSIDERA.TION : 

2 . Animal Control: Dogs 

The Chairman advised following receipt of a large number of 
letters of complaint from citizens he had requested a staff report 
on a leash by-law and on the recently introduced dog clean-up 
section of the West Vancouver Dog Tax, Kennel and Pound By-law 
No. 2591. Before the Committee for consideration was a City Manager's 
Report dated May 18, 1976, in which the Director of Permits and 
Licenses reported as follows: 

"The Chainnan of the Standing Ccranittee on Housing and Environment requested 
information on the Bylaw recently passed in West Vanco\iver which requires an 
owner to clean-ip his dog's faecal material if deposited in other than the 
owners yard. The Bylaw was passed cn i^ril 26, 1976, and reads as follows: 

19. 'It shall be an offense under this Bylaw: 

(o) For any owner to allcw or suffer any dog to leave 
or deposit manure or dung on any public place or 
private property other than the property of the 
owner unless the owner shall immediately take steps to 
rarcrve such manure or dung, and to dispose of the same 
in a sanitary manner. ' 

The Director of Legal Services is of the opinion that The Vancouver Charter 
gives Council power to pass a similar Bylaw for the City. The enforcotient of 
such a bylaw by the Pound Officers may be sonewhat limited as they would have 
to witness the bylaw infraction to be able to give evidence in court. Ebwever, 
it would afford a citizen the of^rtunity to lay an information against the 
owner of a dog which is habitiially fouling his property. 

The Chairman of the Standing Ccnmittee also asked for information on a "Leash 
Bylaw" . We have only been able to obtain information from the Municipality of 
Bumaby ^dno have such a Bylaw and v*iich states: 

'Every cwner of a dog shall keep it m a leash 
\^iile upon a highway or pxiblic place. ' 

We are advised by Bumaby Officials that this Bylaw requirement has assisted 
greatly to inproving the ccaitrol of dogs in their municipality. 

Although strict enforcanent of a leash and clean-up Bylaw could not be expected 
without a substantial staff increase, it would assist in controlling the prciblan 
of dogs fouling private and public property and dogs rxinning-at-large. Under 
existing regulations a dog is running at large if it is off the owners property 
and not under the imtnediate care of a corpetent person. With a leash law, the 
dog would be running at large if off the owners property and not cn a leash and 
could then be impounded without unnecessary discussion or misunderstanding." 


TRe Committee reviewed the report with the Director of Permits 
and Licenses who advised the leash control presently applied to 
dogs in public places could be extended to become a general leash 
by-law. 

In respect of the clean-up by-law it was suggested it was a 
comparatively new regulation and therefore it might be desirable 
to delt^r a dociHion until the effectiveness of the West Vancouver 
Ky-iaw booaine .ippartrnt. ; liowtwor, mombors ol the Committoo referred 
Lo the large number of citizen complaints lor wliicli tlioru w.jii, at 
present, no remedy and expressed the opinion there was a need for 
the introduction of an appropriate regulation. 


Cont'd 
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Following discussion it was, 
RECOMMENDED, 

A. THAT approval be given to the introduction of a 
Leash By-law and the Director of Legal Services be 
instructed to bring forward the appropriate amending 
By-law. 

The following motion was put and resulted in a tie vote, and 
therefore is submitted to Council for CONSIDERATION: 

B. THAT approval be given to the introduction of a 
By-law based on the following by-law recently passed 
by the District of West Vancouver: 

'It shall be an offense under this By-law: 

For any owner to allow or suffer any dog to 
leave or deposit manure or dung on any public 
place or private property other than the 
property of the owner unless the owner shall 
immediately take steps to remove such manure 
or dung, and to dispose of the same in a 
sanitary manner.' 

FURTHER THAT the Director of Legal Services be instructed 
to bring forward the appropriate amending By-law. 


INFORMATION : 

3 . Chairman's Progress Report 

The Chairman distributed copies of his report dated June 3, 
1976, (on file in the City Clerk's Office) updating progress on 
six issues outlined in his March 11, 1976, report, i.e.: 

a) Housing policy 

b) Housing production 

c) Inner-city housing problems 

d) Downtown Eastside housing 

e) By-law enforcement 

f) Environmental matters 


The meeting adjourned at approximately 2:00 p.m. 


* * * 


FOR COUNCIL ACTION SEE PAGE(S) 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


June 3, 197 6 


A meeting of the Standing Committee of Council on Finance 
and Administration was held in the No. 3 Committee Room, third 
floor, City Hall on Thursday, June 3, 197 6 at approximately 
1:30 p.m. 

PRESENT : Alderman Sweeney, Acting Chairman 

Alderman Bowers 
Alderman Kennedy 

ABSENT : Alderman Marzari 

Alderman Volrich 

COMMITTEE CLERK: G. Barden 


RECOMMENDATION 

1. Theatre in the Park - Insurance Fund 

The Committee had for consideration a Manager's report dated 
May 26, 1976, (copies circulated) wherein the Director of Social 
Planning and the Director of Finance recommended against the 
principle of establishing and implementing an insurance fund as 
requested by the Theatre in the Park. 

Mr. R. Kassell, president and Mr. M. Warren, vice president. 
Theatre in the Park, requested that the Committee recommend to 
Council a financial commitment or underwriting that would allow 
them to offset any financial losses caused by a disastrous season 
due to inclement weather. 

It was suggested that the best procedure would be for the 
Theatre in the Park to appeal to Council for a supplementary 
grant if they experienced a disastrous season because of weather. 
It was felt that Council would be very sympathetic as the group 
is recognized for its significant entertainment contribution 
to the community. 

Following discussion, it was 

RECOMMENDED 

THAT Council not approve the principle of establishing 
and implementing an insurance fund as requested by the 
Theatre in the Park, on the understanding that the Theatre 
in the Park is free to appeal to Council for a supplementary 
grant in the event of a disastrous season due to inclement 
weather. 

2. Civic Theatre Revenue Increase 

The Committee had for consideration a Manager's report 
dated May 26, 19 76, (copies circulated) wherein the Director 
of Fi:.-ance recommended a 20% increase in theatre rental rates 
ef fee' Ive September 1, 1976. The Civic Auditorium Board favours 
only a 10% increase in rental rates at the present time for the 
following reasons: 

"1. The deficit is the lowest with comparable 
theatres in Canada. 

2. The rental charges are in line with or above 
other Civic theatres in the Pacific North West. 

3. The deficit could be reduced if the parking fees 
for the garage were included in the theatre revenue, 
or the fact that the garage was not required to pay 
civic taxes." 


Cent' d. . . 
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Clause #2 Continued : 

The Director of Finance reported that the Civic Theatre 
complex has been operating at a deficit since 1958/59 when it 
came into operation. The complex is now some 20 years old and 
maintenance costs are increasing each year due to major repairs 
to equipment and facilities and a 10% increase will not be 
sufficient to maintain the deficit at past year levels. Schedule I 
attached to the Manager's report outlines increases in rental 
rates of 10%, 20% and 30% effective September 1, 1976, and shows 
the effect each would have on the deficit. 

It was noted that the Auditorium Board has been discussing 
an increase in bar prices and Alderman Bowers reported that the 
Auditorium Board would prefer not to raise their bar prices, but 
would if necessary. 

Following further discussion, it was 
RECOMMENDED 

(a) THAT the Civic Auditorium Board be requested to 
submit for City Council approval, a new schedule 
of theatre rental rates based on a 15 % increase 
effective September 1, 1976; 

(b) THAT the Civic Auditorium Board be requested to 
review the present bar prices and submit through 
the City Manager a report for submission to Council 
on recommended increases; 

(c) THAT the following increase in grants be made and 
the necessary funds be provided from Contingency 
Reserve : 

Vancouver Opera Association $ 3,247 
Vancouver Symphony Society 10,995 
Playhouse Theatre 7,350 


$ 21,592 

It was suggested that the Auditorium Board be informed 
of the Committee's recommendations to Council and be encouraged 
to submit their report at the same time. 

3. Capital Budget and Financing - Champlain Heights 

The Committee had for consideration a Manager's report 
dated May 26, 1976, (copies circulated) wherein the Director 
of Finance and the City Engineer reported on proposed development 
expenditures for Champlain Heights, schedule of development, 
cash flow, source of financing, local improvements and the 
implications of marketing efforts. 

The Committee outlined three options for development 
of the area as follows: 


1. The City can postpone any development in the area until a better climate 
for marketing the land is evident. Under this option - 

a; the present plan becomes more out of date, loses its community support, 
and becomes subject to major revision. 

b) the costs of servicing escalate with inflation. 

c) the market value of land may escalate. 

d) we risk facing the same factors which deterred developer interest in 
the recent tendering of Enclave 1. We must also bear in mind that there 
is a six to eight month lag involved in preparing unserviced land for 
market, and that economic conditions can change greatly during that 
time period. If we wait for ideal market conditions before we begin to 
service, we may find that our market has evaporated when the land is 
offered for sale. 

Cont'd. . . 
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Clause #3 Continued: 


2. The City could begin servicing the area to the extent that present funds 
allow, but without borrowing funds and incurring debt charges. There is 
presently $2,180,000 available. VJith these funds, the basic servicing 
could be provided to most of the enclaves in the first phase, but not 
including street paving, lighting, or park development. This amount of 
work could allow the property to be marketed, but the proceeds of the 
sales would have to be immediately applied to finish the servicing of 
streets and street lighting. 

This procedure would delay the development somewhat and the problems 
highlighted in 1 above could also apply. In addition, by financing sewer 
and water works from internal sources, we forego the opportunity to borrow 
funds for these purposes. This will restrict the funds available to 
finance the front-end expenditures and may delay later work by a year or 
more. 

3. The City can proceed with the schedule of development as set out in 
Table 1. This would mean that funds would be borrowed as per Table 2 
to finance the work. The implication of this action would be that the 
City would have to adopt a more aggressive marketing policy or some 
form of different approach in an attempt to ensure that certain sale 
proceeds are received by 1977. This action would be subject to review 

at the end of 1976 to assess whether any sales will have to take place in 
1977, and whether work would cease at the end of 1976. This approach 
could mean that development costs could be lower than in options 1 and 2, 
but there is the risk that debt would be incurred without sales proceeds 
being available to pay the debt charges. If this occurred, it would be 
necessary for the Property EndovMient Fund to temporarily finance the debt 
charges, as it is not reasonable to load them onto the City's general 
operating budget. " 


The Committee favoured option #3 and following discussion, 
it was 

RECOMMENDED 

(a) THAT sidewalks, street paving and street lighting 
and the capital cost of the internal walkway system 
be entirely paid for from land sale proceeds; 

(b) THAT the 1976 Champlain Heights Capital Budget of 
$3,279,900, as set out on Table 1, be approved with 
the detailed appropriations of the Project management 
budget of $50,000 subject to the approval of the City 
Manager ; 

(c) THAT borrowing authority for sewer and water works 
purposes totalling $4,243,800 (sewer $3,534,800 and 
water $709,000) be approved and the Director of 
Finance be directed to borrow funds under this 
authority as funds are required for sewer and water 
expenditures. This sewer and water borrowing 
authority would be in addition to already approved 
programs ; 

(d) HAT the 1976 Water Basic Capital Budget be reduced 
by $185,000. 

(e) THAT the projected expenditures for 1977-78 as reported 
on Table 1, and the projected revenues as reported on 
Table 2 be received. 


The meeting adjourned at approximately 2:05 p.m. 

FOR COUNCIL ACTION SEE PAGE(S) 


380 


REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


JUNE 3, 1976 


A meeting of the Standing Committee of Council on Community Services 
was held on Thursday, June 3, 1976, in the No. 1 Committee Room, 
Third Floor, City Hall, at approximately 3:30 P.M. 


PRESENT: Alderman Rankin, Chairman 
Alderman Boyce 
Alderman Sweeney 

ABSENT : Alderman Marzari 
Alderman Volrich 

COMMITTEE CLERK: H. Dickson 


The Minutes of the Community Services Committee meetings of May 
12, 13, 20 and 21, 1976 were adopted. 

RECOMMENDATION 

1 . Hours of Operation for Neighbourhood Pubs 

The Committee had before it for consideration a letter dated 
May 10, 1976 from Mr. Peter Uram, operator of Bimini Neighbourhood 
Pub, requesting a review of the hours of neighbourhood pubs. 

The Committee had, on three previous occasions - July 10, 
1975, September 25, 1975 and January 29, 1976, considered the 
extension of the Liquor Administration Branch regulation which 
requires pubs to close at 11:00 p.m. and on each occasion made 
no recommendation for an extension of the hours . 

Mr. Uram told the Committee he is seeking the same hours as 
other licensed premises in the area, pointing out that some licensed 
restaurants are open until 2:00 a.m. to serve liquor and in some 
cases these establishments are serving alcoholic beverages 
without food and they do not provide any entertainment. It was 
Mr. Uram's contention that some restaurants, by "bending the rules 
slightly" are in fact operating as neighbourhood pubs and that 
the real neighbourhood pubs, which must close at 11:00 p.m., 
feel they are treated as "second class citizens". 

Mr. Uram suggested he be allowed to open until midnight on 
weekdays and 1:00 a.m. on weekends if only on an experimental basis. 

The C-ommittee responded by pointing out that neighbourhood 
pubs were to be an alternative style of licensed premises and 
that if one pub were allowed to remain open later than 11:00 p.m., 
other pubs would have to be afforded the same privilege and this 
would raise a further problem in that persons in the neighbourhoods 
surrounding such pubs voted on whether or not they wanted a pub 
in their neighbourhood on the basis that such pubs would close 
at 11:00 p.m. 

The Committee told Mr. Uram that he should take his appeal 
for longer hours directly to Council, and following consideration, 
it was 

RECOMMENDED 

THAT there be no extension in the 11:00 p.m. 
closing time for neighbourhood pubs . 


Continued on Page 2. . 
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2 . Y.M.C,A. Youth Employment Service - Grant Application 

The Committee had before it for consideration a Manager's 
Report dated May 21, 1976 (copy circulated) in which the Director 
of Social Planning recommended that a terminal grant of $4200.00 
be approved for the Y.M.C.A. Youth Employment Service for opera- 
tional expenses for the two Vancouver Y.E.S. offices. 

A representative of the Y.M.C.A. Youth Employment Service 
appeared before the Committee and explained that in 1974 the 
service was able to find jobs for 1700 of 1900 student job 
applicants; that in 1975, due to a general increase in the 
unemployment level, the service was able to find jobs for 1200 
of 3000 applicants. During discussion, it was noted that some 
of these jobs may have been for short periods of time such as one 
or two days . 

The Y,M.C.A. representative told the Committee they expect 
to receive close to 5000 job applications from students this 
summer. A representative of the Social Planning Department pointed 
out the Department recommended a terminal grant because this is the 
third and final year the City will fund this program and it is the 
feeling of the Social Planning Department that this service should 
be funded from senior levels of government. 

Following discussion, it was 

RECOMMENDED 

THAT Council give a terminal grant of $4200.00 to the 
Y.M.C.A. Youth Employment Service for operational 
expenses for the two Vancouver Y.E.S. offices. 


RECOMMENDATION AND CONSIDERATION 

3 . Downtown Eastside Residents' Association - Grant Application 

The Committee had before it for consideration a Manager's 
Report dated May 14, 1976 (copy circulated) in which the Director 
of Social Planning reported that despite the fact that City Council 
earlier this year turned down a grant request from the Downtown 
Eastside Residents' Association, the Association has re-applied 
for a grant in the amount of $22,176.00 for two community workers. 
The request is the same as that turned down by Council on February 
3, 1976 and refused in appeal on March 9, 1976. 

Mr. Bruce Eriksen, President of D.E.R.A., appeared before the 
Committee and pointed out that the Association' did receive $108,000.00 
in Federal funds but that this money is used to hire eleven persons 
i or a job retraining program. 

Mr. Eriksen stated that without the $22,176.00 grant from the 
City, there will be no one to direct those eleven persons on the 
job retraining program; that the City could therefore lose the 
$108,000.00 Federal grant as well as the Community Information 
Centre and the Day Care Centre operated by D.E.R.A. 

Mr. Eriksen reminded the Committee that the Association has 
been instrumental in a great number of issues which it has brought 
to the attention of City officials, such as the standards of main- 
tenance by-law, enforcement of regulations in licensed premises, 
fire by-laws, etc. 

The Committee felt that the Association does provide a useful 
service but the suggestion was made the Association could be more 
diplomatic in its approach to City problems. 


Continued on Page 3 . 
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Clause No. 3 Continued 

The Committee also noted that in addition to the matter of 
the grant application, the Manager's Report contains another 
factor which requires a policy decision from Council - that being 
establishment of a policy respecting the resubmission of a grant 
request by an organization in the same year in which an applica- 
tion has been given due process and refused by City Council . 

Following discussion, it was 

RECOMMENDED 

THAT Council grant $22,176.00 to the Downtown Eastside 
Residents' Association. (Net cost to the City would 
be $11,088.00 if C.A.P. cost sharing is approved.) 


and it was 
RESOLVED 

THAT the matter of Council establishing a policy 
respecting resubmission of a grant request by an 
organization whose grant application had been 
refused by City Council in the same year be for- 
warded to Council for consideration. 


RECOMMENDATION 

4 . Grant for Native Daughters of B.C. - Hastings Mill Museum 

The Committee had before it for consideration a Manager's 
Report dated May 31, 1976 (copy circulated) in which the Director 
of Social Planning recommended a capital grant of $1500.00 be 
given the Native Daughters of B.C. for renovating and painting 
the old Hastings Mill Museum store. 

This City grant would match a $1500.00 grant which has been 
pledged by the Provincial Secretary and the two grants, together, 
will provide $3000.00 towards the $5200.00 cost of the repairs 
necessary for this 110-year old building. (The Native Daughters 
of B.C. have provided $2200.00 from their own resources.) 

Following brief discussion with a representative of the 
Native Daughters of B.C., it was 

RECOMMENDED 

THAT Council approve a capital grant of $1500.00 to 

the Native Daughters of B.C. to be used for renovating 

and painting the old Hastings Mill Museum store. 


The meeting adjourned at approximately 4:15 p.m. 


FOR COUNCIL AGION SEE PAGE(S)SiJlS 
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COMMUNICATIONS OR PETITIONS (cont'd ) 

3 . Name; Southeast Sector 

A communication from the Town Planning Commission, dated 
August 11, 1970, advised of a resolution recommending the area 
bounded by Kerr Road, Boundary Road, 54th Avenue and Marine 
Drive, known as the Southeast Sector, be named 'Sparbrook'. 

The Council was informed that names (eighty had been submitted 
from the community for study. 

MOVED by Aid. Phillips, 

THAT the names ^ighlj submitted by the community and the name 
'Sparbrook' proposed by the Town Planning Commission be submitted 
to the Council for consideration. 

- CARRIED 

Alderman Wilson requested consideration also be given to 
the name 'Fraserview ' . His Worship the Mayor so directed. 


4. Floral Beautif ication : 
Median of Highway 401 

The Council received a communication from Mr. Harold J. 
Merilees, M.L.A. in the matter of providing floral beautif ication 
on the median of Highway 401 between Chilliwack and the City of 
Vancouver, which would help to celebrate, in the spring of 1971, 
the 100th anniversary of British Columbia in joining Confederation. 
Mr. Merilees advised in his communication of cooperation being 
received in the matter through the Minister of Highways, the 
Centennial Committee and various other groups. He suggests, 
therefore, the City of Vancouver consider making a grant of $500 
toward this project. 

MOVED by Aid. Adams, 

THAT this request be received. 

- CARRIED 

5. Delegation Request re Unemployment 
Situation in Local Union (I.B.E.W) 

MOVED by Aid. Bird, 

THAT the request of the I.B.E.W. Union, in respect of the 
Council hearing a delegation on the unemployment situation in 
the local Union, be approved, and arrangements made accordingly. 

- CARRIED 

6. C.B.C. Headquarters: 
Information 


His Worship the Mayor submitted a letter dated September 21, 
1970, forwarding a press release respecting plans for early con- 
struction in Vancouver by the C.B.C. of a radio and TV production 
centre. 

MOVED by Aid, Broome, 

THAT His Worship the Mayor be in communication with 
Mr. George F. Davidson, President of the Canadian Broadcasting 
Corporation, and arrange for a representative of the C.B.C. 
to appear before the Council to give full details of this proposed 
construction. 

- CARRIED 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 

June 9, 1976 


A meeting of the Standing Committee of Council on Planning and 
Development was held in the No. 3 Committee Room, Third Floor, City 
Hall, on Wednesday, June 9, 1976 at approximately 11.00 a.m. 


PRESENT: 


Aid. Bowers, Chairman 
Mayor Phillips 
Aid. Bird 
Aid. Kennedy 


ABSENT : 


Aid . Cowie 
Aid. Harcourt 


CLERK TO THE 
COMMITTEE: 


M. L. Cross 


INFORMATION 

1. Future Use of Habitat Pavilion . 

Council, on June 1, 1976 passed the following motion: 

"THAT no action be taken with respect to Habitat 
Forum, but that the matter of retention of the 
Habitat Pavilion in front of the Court House be 
referred to the Planning and Development Committee 
for consideration." 

The following were present for the discussion: 

Mr. C. Douglas, Director General, Host Programming 
Mr. C. Pedersen, Deputy Director General 
Mr. P. Pilon, Host Programming 

Mr. R. Christoffer, Prov. Department of Public Works 
Mr. G. Craik, Assistant Mgr., Vancouver Safety Council 
Mr. G. Vald© representing the Greater Vancouver Convention 
and Visitors' Bureau 

The Chairman advised that in view of Council's above recommend- 
ation, the Committee meeting had been called on short notice as the 
Federal Government had advised that the Pavilion would be dismantled 
Monday morning June 14, 1976. 

Mr. P. Pilon advised that he had discussed with the Contractor, 
Frank Stanzl Construction, as to whether he would agree to dis- 
mantling the Pavilion in September if the City wished to retain the 
s-uructure for the summer months. The Contractor will agree to this 
at no additional charge to Habitat or the City. If the City wishes 
the flagpoles to remain there would be no charges as long as they 
were i turned to the Federal Government when the structure, is 
dismantled. 

The City would have to be responsible for security as the 
RCMP security ends at 6.00 p.m. Friday, June 11, 1976 and Uniguard 
security ends when the Contractor starts dismantling. Also involved 
would be costs for insurance and maintenance. Mr. Pilon advised that 
in discussion with the present suppliers of electricity to the Pavilion, 
this service could be continued. 
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Clause No. 1 Continued . 

A cost to be borne by the City is the continuation of 
parking relocation charges for 10 judges i.e. ten stalls at 
$65.00 per month (total" cost $1300.00)'. 

Mr. Pilon stated that if the City does not wish to use the 
Pavilion for the summer months, the Contractor would arrange to 
store the decking and roof panels for possible future use. At the 
moment the Vancouver Safety Council has requested the building be 
retained for use in their proposed Safety Village. 

Mr. Craik advised, that the Safety Council has made a sub- 
mission to the Federal Government for the use of the structure in 
the proposed Safety Village ih the China Creek area. The Safety 
Council would re-erect the structure at its own expense. The 
original thought was to have the building pavilion enclosed. 
Tests will be carried out to see if the roof panels could be 
f ibreglassed. 

Mr. R. Hebert, Assistant Director - Inspection and Enforce- 
ment Division, stated that the structure, if retained, would have 
to comply to the Building Code and would need to be reinforced to 
make it structurally safe. 

Mr. Chris toffer advised that the Provincial Government would 
not agree to any use such as a coffee garden. He also stated there 
should be a decision as to whether or not the Pavilion is to be 
retained as it affects the replacement of the landscaping. 

Mr. E. Fladell, Social Planning Department, suggested the 
Pavilion could be used as a festival centre for the series of 
summer festivals. The Director of the Art Gallery would like to 
set up an art exhibit at the Courthouse. The Committee agreed 
that the costs involved for insurance and security would be too 
great. 

Mr. G. Valde, stated that the Bureau could only utilize a 
portion of the Pavilion if it is retained. 

A member of the Committee felt the Pavilion should be re- 
erected within one of the hangars at Jericho. In any event the 
roof panels should be preserved; perhaps they could be attached to 
and hang from a roof in one of the P.N.E. buildings. 

Mayor Phillips agreed that the roof panels are unique and 
should be preserved. He felt the Pavilion was inappropriately 
located as this site was the only Downtown green space. 

The Committee RESOLVED: 

THAT the Federal Government be advised the City does 
not wish to retain the Habitat Pavilion for the summer 
months and agrees that the provisions of the contract 
to dismantle the Pavilion on Monday, June 13, 1976 should 
be carried out. 

FURTHER THAT the Federal Government be requested to 
preserve and store the roof panels for a maximum period 
up to the end of July, 1976 for a future use which will 
ensure continued preservation of the roof panels; such 
use to be negotiated with the Federal Government. 


The Meeting adjourned at 11.50 a.m. 


FOR COUNCIL ACTIOH SEE PAGE(S) B]R 


CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, June 22, 1976, in the Council Chamber, 
commencing at 2:00 p.m. 

PRESENT : Mayor Phillips 

Aldermen Bird, Cowie, Harcourt, Kennedy, 
Marzari, Rankin and Volrich 

ABSENT : Alderman Bowers ) 

Alderman Boyce ) Leave of Absence 
Alderman Sweeney ) 

CLERK TO THE COUNCIL: D.H. Little 


PRAYER 

The proceedings in the Council Chamber were opened with 
prayer . 

'IN CAMERA' MEETING 

The Council was advised that there were matters to be 
considered 'In Camera' later this day. 

ADOPTION OF MINUTES 

MOVED by Aid. Rankin, 
SECONDED by Aid. Harcourt, 

THAT the Minutes of the Regular Council Meeting of 
June 15, 1976, (with the exception of the 'In Camera' portion), 
be adopted. 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Bird, 
SECONDED by Aid. Marzari, 

THAT this Council resolve itself into Committee of the 
Whole, Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 

DELEGATIONS & UNFINISHED BUSINESS 

Retention of Addition - 
3390 East 49th Avenue 

Council considered a Manager's Report (Building & Planning 
matters) dated May 28, 1976, regarding the retention of an 
addition of a carport/sundeck at the rear of 3390 East 49th 
Avenue . 

Mr. J.W. Zotzman, owner of the property, addressed the 
Council and displayed photographs of the addition. Mr. Zotzman 
urged the Council to permit him to retain the additional 
construction and not permit its removal as ordered by the 
civic officials. 

MOVED by Aid. Rankin, 

THAT the civic officials concerned be instructed to take 
no further action in respect of the carport/sundeck at the rear 
of 3390 East 49th Avenue. 


- CARRIED UNANIMOUSLY 
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DELEGATIONS & UNFINISHED BUSINESS (cont'd) 
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West Coast Salvage & Contracting Co. 
Ltd. - Claim by City for Demolition 
Costs - False Creek 


The Council considered a Manager's Report (Property Matters) 
dated June 11, 1976, with respect to a claim by the City for 
demolition costs re the property formerly occupied by the West 
Coast Salvage and Contracting Co. Ltd. 

Mr. P. Ballam, Counsel for the Company and Mr. F.J. Whitcroft, 
President of the Company, addressed the Council requesting that the 
City abandon its claim for demolition costs. The delegation agreed 
that the discussion held this day would be without prejudice as 
legal action has been set aside pending this meeting. 

MOVED by Aid. Bird, 

THAT the City Manager's report of June 11, 1976, be received 
and the request of the Company that the City abandon its request 
for payment of additional demolition costs, be not approved. 

- CARRIED 

(Aldermen Harcourt and Kennedy opposed) 

DELEGATIONS & CITY MANAGER'S REPORTS 

MANAGER'S GENERAL REPORT 
JUNE 18, 1976 


Building & Planning Matters 
(June 18, 1976) 


Appeal - Retention of Dwelling 

Unit - 74 West 21st Avenue (Clause 1) 

In considering this clause. Council received a delegation 
from Mr. C. Kyriakopoulos who urged the Council to permit him 
to retain the basement of his premises as a housekeeping unit. 
A letter was filed in which it was stated by the delegation that 
he has a health problem which may not permit him to continue in 
his trade and therefore decrease his ability to maintain a living 
wage . 

Mr. McClellan of the Permits and Licenses Department advised 
that he had no knowledge of the applicant's health problem. 

MOVED by Aid. Rankin, 

THAT this clause be deferred to permit the appropriate civic 
officials to discuss with Mr. Kyriakopoulos his statement re 
health problems and also to investigate the matter of the 
legality of the present suites in the building. 

- CARRIED UNANIMOUSLY 


CONDOLENCE - Mr. R.B. Ross 
Comptroller of' Budgets 

At this point in the proceedings, the Mayor advised that he 
had been informed that Mr. R.B. Ross, Comptroller of Budgets, 
had passed away. 

MOVED by Aid. Volrich, 

THAT the Council express its sincere regrets and condolences 
to the family of Mr. Ross. 


- CARRIED UNANIMOUSLY 
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ILLNESS - Mr. W.H. Gray 
Zoning Planner 

The Mayor also advised that Mr. W.H. Gray, the Zoning Planner, 
had been rushed to hospital and would be unable to return to duty 
for about six weeks. 


COMMUNICATIONS OR PETITIONS 

1. University Endowment Lands 
Park Potential 


The Council noted the following letter dated June 3, 1976, 
from the Park Board : 

The following is an excerpt from the minutes of 
the last meeting of the Board held on Monday, 
May 31, 1976: 

. . . " UNIVERSITY ENDOInMENT LANDS 

"Board members received copies of the report 
dated April 1976 prepared by the G.V.R.D. 
and City of Vancouver entitled "The University 
Endowment Lands - A Special Kind of Regional 
Park" . 

"It was regularly moved and seconded, 

"RESOLVED: That the Board endorse the 

following recommendations as 
outlined in the report: 

1. The Provincial Government endorse 
the concept outlined in this report 
and reserve the appropriate land 
areas . 

2. The Province create a co-ordinating 
body which might be composed of Pro- 
vincial, University, G.V.R.D. and 
Vancouver City representatives to 
refine boundaries and to advise on 
management and development of the 
forest, foreshore, and campus 
components of the 'park' . 

3. The G.V.R.D., Electoral Area A 
representative, and the U.E.L. 
administration assess and report 
on the 'community planning' issues 
of the park and the use of lands 
not retained in it. 

Enclosed are copies of the report "The University 
Endowment Lands - A Special Kind of Regional Park" 
dated April 1976. Attached to each report is a 
covering letter dated May 20, 1976, from Alderman 
H.S. Bird, Chairman, Special Joint Committee 
studying the University Endowment Lc-iids park 
potential, urging the G.V.R.D. Board of Directors 
and Vancouver City Council to support this proposal. 

Your consideration and endorsation of the report 
is requested. 

MOVED by Aid. Bird, 

THAT the Vancouver City Council support the proposals 
contained in the report 'The University Endowment Lands - A 
Special Kind of Regional Park' ; 


cont ' d. 
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COMMUNICATIONS OR PETITIONS (cont'd) 

University Endowment Lands 
Park Potential (cont'd) 

FURTHER THAT, in supporting the proposals, the Council 
reiterate its policy with respect to a minority portion of the 
Endowment lands being made available for housing and on the 
understanding that the City will be represented on the co-ordinating 
body referred to on page 13 of the report. 

- CARRIED UNANIMOUSLY 

2. Request for Funds for Park 

Board to Build Tennis Courts 

Council noted a letter dated May 30, 1976, from the McKechnie 
Parents' Association requesting to appear as a delegation for the 
purpose of Council providing funds for the Park Board to build 
tennis courts on part of the school grounds. 

MOVED by Aid. Kennedy, 

THAT the delegation request be granted. 

- CARRIED 

(Mayor Phillips opposed) 


3 . Neighbourhood Walks Program 

MOVED by Aid. Kennedy, 

THAT the request of the Assistant Director General Information 
of the Canadian Habitat Secretariat, to address Council on the 
matter of the Habitat Neighbourhood Walks Program that had taken 
place recently, be granted. 

- CARRIED UNANIMOUSLY 

4. Request to Use Loudspeaker 
at Annual Parade 


MOVED by Aid. Kennedy, 

THAT the request of the Glad Tidings Temple Vacation Bible 
School to use a loudspeaker during its parade on August 7, 1976, 
between Knight Road, Main Street, Kingsway and 33rd Avenue, be 
granted. 

- CARRIED UNANIMOUSLY 
CITY MANAGER'S AND OTHER REPORTS (cont'd) 


A. MANAGER'S GENERAL REPORT 
JUNE 18, 1976 (cont'd) 

Works & Utility Matters 
(June 18, 1976) 


The Council considered this report which contains five 
clauses identified as follows: 

CI. 1: Lease of Portion of the Lane North of 

16th Avenue, East of Ash Street 
CI. 2: Closure of Prince Edward and Guelph Streets 

from 7th to 8th Avenues and the Lanes in the 

Blocks bounded by Brunswick, Guelph, 7th and 

8th Avenues 

CI. 3: Tender - Reinforced Concrete Pipe and Reinforced 

Concrete Manhold Sections and Tops 
CI. 4: Colour of City Automobiles 

CI. 5: Local Improvements on the 'Initiative Principle' 


cont'd. . 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Works & Utility Matters 
(June 18, 1976) (cont'd) 


Clauses 1, 2 and 3 


MOVED by Aid. Hare our t, 

THAT the recommendations of the City Manager contained in 
Clauses 1, 2 and 3 be approved. 

- CARRIED UNANIMOUSLY 

Colour of City Automobiles 
(Clause 4) 

MOVED by Aid. Kennedy, 

THAT the existing colour for City cars be changed from dark 
green to white. 

- CARRIED 

(Alderman Bird opposed) 

MOVED by Aid. Kennedy, 

THAT the insignia for the City cars be black and designed 
as shown on Appendix 'B' of the report. 

- CARRIED UNANIMOUSLY 

Local Improvements on the 
'Initiative Principle' (Clause 5) 

MOVED by Aid. Harcourt, 

THAT the recommendations of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 

Social Services & Health Matters 
(June 18, 1976) 

Mount Pleasant Summer Fun Program 
Grant Request (Clause 1) 

MOVED by Aid. Rankin, 

THAT the recommendation of the Director of Social Planning 
contained in this Clause be approved. 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJOPITY 

MOVED by Aid. Kennedy, 

THAT the Director of Social Planning give consideration to 
similar programs being applied to other" locations in the City 
and report beck. 

- CARRIED 
(Aldermen Cowie and Volrich opposed) 


Harbours & Parks Matters 
(June 18, 1976) 


Street Closure Request from Park Board 
Woodland Drive - 14th to 15th Avenues 
(Clause 1) 


MOVED by Aid. Harcourt, 

THAT this Clause be received for information. 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Building & Planning Matters 
(June 18, 1976) 

The Council considered this report which contains four 
clauses identified as follows: 

Appeal - Retention of Dwelling Unit - 
74 West 21st Avenue 

Appeal re Projection into Side Yards - 
27 80 West 39th Avenue 

Promotion of Residential Rehabilitation 
Program in N.I. P. Areas 

Robson Street Character Area Study - Progress 
Report and Request for Funds 

Appeal - Retention of Dwelling 

Unit - 74 West 21st Avenue (Clause 1) 

For Council action on this Clause, see page 2. 

Appeal re Projection into Side 
Yards - 2780 West 39th Avenue 
(C«lause 2) 

MOVED by Aid. Bird, 

THAT the civic officials concerned be instructed to take 
no further action in respect of the projection into side 
yards at 2780 West 39th Avenue. 

- CARRIED UNANIMOUSLY 

Clauses 3 and 4 

MOVED by Aid. Kennedy, 

THAT the recommendations of the City Manager contained in 
Clauses 3 and 4 be approved. 

- CARRIED UNANIMOUSLY 


Fire & Traffic Matters 
(June 18, 1976) 

The Council considered this report which contains two 
clauses identified as follows: 

CI. 1: Southwest Marine Drive - 

Building Line 
CI. 2: Sidewalk Cafes 

Southwest Marine Drive - 
Building Line (Clause 1) 

MOVED by Aid. Harcourt, 

THAT consideration of this Clause be deferred pending the 
hearing of a delegation from Mr. N.S. Hepburn as requested. 

- CARRIED UNANIMOUSLY 

Sidewalk Cafes 
(Clause 2) 

MOVED by Aid. Rankin, 

THAT the rental for the sidewalk cafe at 3121 West Broadway 
be established at $40.00 per month based on adjacent rental 
values and the recommendations of the City Engineer contained in 
this Clause be approved. 

- CARRIED 


(Aldermen Bird and Kennedy opposed) 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Finance Matters 
(June 18, 1976) 

The Council considered this report which contains seven 
clauses identified as follows: 

Funds to Prepare a Coloured City Land-Use Map 
Park Board Staffing - Establishment of Central 
Filing System 

Proposed UBCM Letter to Minister of Human Resources 
Charter Amendments 

Tenders for Alterations to the Existing Building at 
517-519 Hamilton Street 

Proposed Amendments to Strata Titles Act and 
False Creek Development Phase I, Area 6 
Metropolitan Cooperative Theatre Society 
Grant Request 


CI. 

1: 

CI. 

2: 

CI. 

3: 

CI. 

4: 

CI. 

5: 

CI. 

6: 

CI. 

7: 


Funds to Prepare a Coloured City 
Land-use Map (Clause 1) 

MOVED by Aid. Kennedy, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 

Park Board Staffing - Establishment 
of Central Filing System (Clause 2) 

MOVED by Aid. Cowie, 

THAT the recommendations of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 

Proposed UBCM Letter to the Minister 
of Human Resources (Clause 3) 


MOVED by Aid. Volrich, 

THAT Council support some of the concerns as outlined in 
the U.B.C.M. President's letter, and urge the Government to 
implement changes along the lines recently announced by the 
Minister of Human Resources with respect to social welfare charges. 

- CARRIED UNANIMOUSLY 

Clauses 4 and 6 

MOVED by Aid. Harcourt, 

THAT Clause 4 be received for information and the recommendation 
of the City Manager contained in Clause 6 be approved. 

- CARRIED UNANIMOUSLY 

(The Mayor was excused from voting on Clause 6 due 
to a conflict of interest) 

Tenders for Alterations to the Existing 
Building at 517-519 Hamilton Street 
(Clause 5) 


MOVED by Aid. Harcourt, 
THAT 

(a) That part of the resolution of Council on February 24, 
1976, with respect to Council's approval of renovations 
being subject to availability of R.R.A.P. funds be 
rescinded; 


cont ' d. 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Finance Matters 
(June 18, 1976) (cont'd) 

Tenders for Alterations to the Existing 
Building at 517-519 Hamilton Street 
(Clause 5) (Cont'd) 


(b) The foregoing additional cost of renovations be approved 
in the amount of $27,5 87, chargeable as follows: 

P.E.F. Board for 2nd Floor 

Renovations & Furnishings $19,500 

Supplementary Capital Budget 

For Main Floor Renovations 8,0 87 

(c) Council accept and award the contract to the low tender 
of $208,787 submitted by Van Construction, such contract 
to be to the satisfaction of the Director of Legal 
Services ; 

(d) Council approve the return of Bid Bonds and Letter of 
Surety to the unsuccessful bidders; 


FURTHER THAT the Mayor write the Minister of State for Urban 
Affairs advising him that this Council recommends most strongly 
that the Minister implement a policy whereby municipal non-profit 
societies are eligible for R.R.A.P. assistance. 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 


Metropolitan Cooperative Theatre Society 
Grant Request (Clause 7) 

MOVED by Aid. Volrich, 

THAT this Clause be referred to the Standing Committee on 
Finance and Administration for consideration and report. 


- CARRIED UNANIMOUSLY 


B. Ground Leases, False Creek 
Phase I, Area 6 - Stanzl 
Construction 


MOVED by Aid. Harcourt, 

THAT the recommendation of the City Manager contained in 
his report dated June 18, 1976, be approved. 

- CARRIED UNANIMOUSLY 


(The Mayor was excused from voting on this report 
due to a conflict of interest) 


I. Report of Alderman Rankin, Chairman 
and Alderman Sweeney, Member of the 
Standing Committee on Community 
Services, June 15, 1976 


The Council considered this report which contains two 
clauses identified as follows: 

Cl. 1: White Lunch Cafeteria, 124 West Hastings 

Street - Police Report 
Cl. 2: Preventive Health Measures for Vancouver 

White Lunch Cafeteria, 124 West Hastings 
Street - Police Report (Clause 1) 

Council noted a letter dated June 16, 19 76, from Farris, 
Vaughan, Wills & Murphy requesting permission to appear as a 
delegation on behalf of Mr. Mah, the owner of the White Lunch 
Cafeteria. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS 
A . General Report, September 18, 1970 
Works and Utility Matters 

Freeway Connection: Georgia Viaduct to Highway 401 
Appointment of Social Planning Sub-Consultant (Clause 14 ) 

The Board of Administration advised of Council's action on 
July 21, 1970, respecting appointment of Mr. W.B. Mundy, of the 
City's Social Planning/Community Development Department, as the 
Social Planning: sub-consultant on the Design Team carrying out 
the study in regard to freeway connection, Georgia Viaduct to 
Highway 401. However, Mr. Mundy has resigned from the City's 
service. It is, therefore, proposed that Mrs. Nancy Arwyn of 
the same Department be appointed on the same terms and conditions. 

MOVED by Aid. Linnell, 

THAT the resolution of Council dated July 21, 1970, approving 
the appointment of Mr. Mundy as Social Planning Sub- consultant 
re the Georgia Viaduct - Highway 401 study be amended by 
deleting all references to Mr. Mundy and substituting therefor, 
Mrs. Nancy Arwyn. 

- CARRIED 

Local Improvements: 

Initiative Principle (Clause 15 ) 

MOVED by Aid. Broome, 

THAT Clause 15 of the report of the Board of Administration 
(Works and Utility matters), dated September 18, 1970, be adopted. 

- CARRIED BY THE 
REQUIRED MAJORITY 

Closing Lane North of 26th Avenue, 
East of Alexandra Street, together with 
Lane West of Granville Street, North of 
26th Avenue (Clause 16) 

It was agreed to defer consideration of this clause pending 
the hearing of a delegation later this day. 

Sidewalk: 48th Avenue, Ross to 
Inverness Street (Clause 17) 

It was agreed to defer consideration of this clause pending 
the hearing of a delegation pursuant to request received. 

Balance of Works and Utility Matters 

MOVED by Aid. Broome, 

THAT, in respect of report of the Board of Administration 
(Works and Utility matters), dated September 18, 1970, Clauses 
1 to 9 inclusive, 12, 13 and 18 be adopted and Clauses 10 and 11 
received for information. 

- CARRIED 
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Report of Alderman Rankin, Chairman 
and Alderman Sweeney, Member of the 
Standing Committee on Community 
Services, June 15, 1976 (cont'd) 

White Lunch Cafeteria, 124 West Hastings 
Street - Police Report (Clause 1) (cont'd) 

MOVED by Aid. Rankin, 

THAT this Clause as submitted by two members of the 
Community Services Committee be deferred pending the hearing 
of a delegation as requested, and that following the delegation, 
the matter of the restaurant's liquor license be considered and 
dealt with by Council. 

- CARRIED UNANIMOUSLY 

Preventive Health Measures 
for Vancouver (Clause 2) 

MOVED by Aid. Rankin, 

THAT the resolutions contained in this Clause be received 
and the recommendation be approved. 

- CARRIED UNANIMOUSLY 


II. Report of Vehicles for Hire 
Board, June 9, 1976 

The Council considered this report which contains two 
clauses identified as follows: 

CI. 1: Application to Operate Charter Limousine 
Service - Pacific Limousine Services Ltd. 
CI. 2: Complaint re Impounded Car - Mr. Larry Boden 

Clauses 1 and 2 

MOVED by Aid. Rankin, 

THAT the recommendations of the Board contained in Clauses 
1 and 2 be approved. 

- CARRIED UNANIMOUSLY 
(Alderman Kennedy was opposed to Clause 1) 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Harcourt, 

THAT the CoiTunittee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Rankin, 

THAT the report of the Committee of the Whole be adopted. 


- CARRIED UNANIMOUSLY 
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BY-LAWS 

1. BY-LAW TO AMEND BY-LAW NO. 4 450, 
BEING THE LICENSE BY-LAW 
(Tax Buyers) 

MOVED by Aid. Rankin, 
SECONDED by Aid. Marzari, 

THAT the By-law be introduced and read a first time. 

- CARRIED 

(Alderman Volrich opposed) 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Rankin, 
SECONDED by Aid. Marzari, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED 

(Alderman Volrich opposed) 


MOTIONS 

A. Allocation of Land for Lane Purposes 
(North 4 feet of the South 10 feet 
of Lots 9, 10 and 11, Block 102, D.L. 
196, Plan 196) 


MOVED by Aid. Marzari, 
SECONDED by Aid. Kennedy, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for lane purposes, the following described lands: 

North 4 feet of the South 10 feet of Lots 9, 10 and 11, 
Block 102, District Lot 196, Plan 196. The same as 
shown outlined red on plan prepared by G. Girardin, 
B.C.L.S., dated June 4, 1976, and marginally numbered 
LF 7726, a print of which is attached hereto; 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes, and declared to form and constitute portions of 
lane . 

- CARRIED UNANIMOUSLY 

ENQUIRIES AND OTHER MATTERS 

Alderman Rankin - advised that the elevator at 

New Central Hotel Elevator the New Central Hotel was 

not operating properly, and 

it was 

MOVED by Aid. Rankin, 
SECONDED by Aid. Harcourt, 

THAT the City Manager be requested to report back on what 
action might be taken to ensure that the elevator in question 
operates properly. 


- CARRIED UNANIMOUSLY 
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ENQUIRIES AND OTHER MATTERS (cont'd) 

Alderman Bird - again referred to a number of 

Heavy Equipment Parked complaints received concerning 

on City Streets heavy equipment being parked 

on City streets, particularly 
on the north side of Wall 
Street. 

The Mayor requested the 
Alderman to discuss the matter 
with him with a view to 
having the Police enforce the 
appropriate By-law. 


The Council recessed at approximately 3:35 p.m. to 
reconvene 'In Camera' in the No. 3 Committee Room. 


The foregoing are Minutes of the Regular Council Meeting 
of June 22, 1976, adopted on June 29, 1976. 
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Manager's Report, June 18, 1976 (WORKS - 1) 


WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 


RECOMMENDATIONS 


1. Lease of Portion of the Lane North of 16th Avenue East of Ash Street 
Abutting Lot 1. Block 480, D.L. 472, Plan 792 

The City Engineer reports as follows: 

"The owner of Lot 1, Block 480, D.L. 472, Plan 792 is prepared to dedicate 
the north 10 feet of this lot for lane purposes provided he can lease the area 
back until it is required for the opening of a lane in the block. As this will 
be the first portion of lane acquired in this block, it will be some time before 
a lane can be opened. 

I RECOMMEND that the City accept the dedication of the north 10 feet of Lot 1, 
Block 480, D.L. 472, Plan 792 for lane purposes and that the portion of lane so 
dedicated be closed, stopped up and an agreement, in accordance with the Encroach- 
ment By-Law, be entered into giving the owner of said Lot 1 the use of the 10-foot 
strip subject to the following conditions: 

(a) There be no annual charge for the encroachment. 

(b) No structure to be erected on the area." 

The City Manager RECOMMENDS that the foregoing report be approved. 

2. Closure of Prince Edward Street and Guelph Street from 7th Avenue to 8th Avenue 
and the Lanes in the Blocks Bounded by Brunswick Street, Guelph Street, 7th 
Avenue and 8th Avenue, Block 41, D.L. 200A and Block 104, D.L. 264A 

The City Engineer reports as follows: 

"On December 9, 1969, Council adopted the recommendations contained in a report 
from the Director of Planning dealing with the boundaries of Mount Pleasant Park and 
adjacent school site. The approved boundaries included portions of Prince Edward 
St. and Guelph St. from 7th Ave. to 8th Ave. and the lanes contained in the blocks 
bounded by Brunswick St., Guelph St., 7th Ave. and 8th Ave. 

In the intervening time, the properties have been acquired. The City expropriated 
the last portion of lane (formerly Lot "A") to be acquired. We obtained title to 
this in March, 1976. With this title and the details of Prince Edward St. allowance 
boundaries now determined, the closure and subdivision can proceed. 

The School Board presently have access to Mount Pleasant School (Lot A, Block 102 
and 105, D.L. 264A) from the portion of Guelph St. to be closed. 

It has been mutually agreed that the School Board will acquire the portion of 
Guelph St. to be closed, and the park site willcontain the closed portion of Prince 
Edward St. and the closed lane within the blocks on both sides of Prince Edward St. 
between 7th Ave. and 8th Ave. 

I RECOMMEND that the portion of Prince Edward St. between 7th Ave. and 8th Ave. 
-ogether with the lanes contained in the blocks bounded by Brunswick St., Guelph St., 
7th A^e. and 8th Ave. as shown hatched on the attached sketch be closed, stopped 
up and title be taken thereto subject to the following conditions: 

(a) The cost of physically closing the streets and lanes to be to the account of 
the Park Board. 

(b) A public utilities easement to be reserved over the entire closed portion of 
Prince Edward St. 

(c) All utilities other than those on Prince Edward St. to be removed at Park 
Board's expense or easements to be provided to contain them. 

(d) The closed portions of street and lanes to be subdivided with the abutting 
lands. 

(e) The consolidated site then be placed in the care and custody of the Park 
Board. 


Cont'd 


397 


Manager's Report, June 18, 1976 (WORKS - 2) 

Clause 2 Cont'd 

I further RECOMMEND that Guelph St. from 7th Ave. to 8th Ave. as shown 
shaded on the attached sketch be closed, stopped up and conveyed to 
the School Board subject to the following conditions: 

(f) The portion of Guelph St. so closed to be consolidated with the abutting 
School Board property. 

(g) A public utilities easement to be reserved over the entire closed portion of 
Guelph St. 

(h) An costs to effect the physical closure of the street to be to the account 
of the School Board." 

The City Manager RECOMMENDS that the foregoing report be approved. 

3. Tender No. 57-76-5 - Reinforced Concrete Pipe and 
Reinforced Concrete Manhole Sections and Tops 

The City Engineer and Purchasing Agent report as follows: 

"On April 26, 1976 tenders were received for the supply and delivery of 
reinforced concrete sewer pipe and manholes o Tenders were received from four 
firms as follows: 


PIPE TENDER 

MANHOLE TENDER 

NAME OF 
FIRM 

TOTAL BID 
PRICE 

ITH^ ON 
WHICH LOW 
BIDDER 

REMARKS 

TOTAL BID 
PRICE 

REMARKS 

Ocean 
Construc- 
tion 
Supplies 
Ltd. 

$417,980.00 

12" ,15", 
18", 27", 
42" ,48", 
54", 60", 
72" 

To City 
Specifi- 
cations 

$218,531.20 

To City 
Specifi- 
cations 

Lafarge 

Concrete 

Ltd. 

$463,430.00 

21", 24", 
30", 36" 

Not to 
City 
Specifi- 
cations 

$222,059.80 

To City 
Specifi- 
cations 

$485,760.00 

None 

To City 
Specifi- 
cations 
except 
12" & 15" 

"locla 
Concrete 
Pipes 
Ltd. 

$464,930.00 


To City 
Specifi- 
cations 

$246,037.00 

To City 
Specifi- 
cations 

Canadian 
John.s- 
Manville 
Co. Ltd. 

$Zi4,330.00^^f 


Not to 
City 
Specifi- 
cations 


No 

Quotation 


^"'Based on Total price including freight charges (but e>:cluding "local content" 
and 1% Provincial Sales Tax) . 
^"■■'^endered only 12" to 36" asbestos cement which is not to City Specifications. 
After applying "local content" prices to the tenders, Canadian Johns- 
Manville was not the low bid in any of the individual items. 
***'Packerhead' pipe exceeds maximum allowable water absorption specified. 
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CONCRETE PIPES 

The low bid meeting City specifications was received from Ocean 
Construction Supplies Ltdo for a sum of $417,980.00. Ocean Construction Suppli 
has a history of good service with the City, having provided us with prompt 
delivery and good technical service. 

C ONCRETE MANHOLE SECTIONS AM) TOPS 

The low bid for manhole sections and lids was received from Ocean 
Construction Supplies Ltd. for a sum of $2l8,532„00. These sections and 
tops meet City specifications. 

The City Engineer and the Purchasing Agent RECOMMEND that the 
total contract for Pipe and Reinforced Concrete Manhole Sections and Tops 
be awarded to Ocean Construction Supplies Ltd. at a total cost of $636,511.20 
(excluding 1% Sales Tax), based on estimated requirements for the next one- 
year period." 

The City Manager RECOMMENDS that the above recommendations of the 
City Engineer and the Purchasing Agent be approved, subject to a contract 
satisfactory to the Director of Legal Services. 

4. Colour of City Automobiles 
The City Engineer reports as follows : 

"For many years the standard colours for City vehicles has been orange for 
trucks, heavy equipment and panels and dark green for cars. For some time 
we have been concerned with the appropriateness of the dark green colour used 
on City cars, particularly with regard to: 

(a) safety due to visibility, and 

(b) difficulties of keeping cars clean. 

In these regards the dark green colour rates poorly. Research we have carried 
out on this matter shows that lighter coloured vehicles show dirt less, are 
more visible under all conditions prevailing in Vancouver and are increasingly 
becoming more popular for civic purposes and, therefore, more available. 

Research shows that visibility is the most important consideration and a safe 
colour must be highly visible under day, night, cloudy and sunny conditions and 
against various backgrounds. In this respect particularly and in the other 
respects generally, the following colours are the best in order of technical 
preference: 

(a) Yellow-green (lime-yellow) . 

(b) White. 

V, J recommend that the City colour for cars be changed from dark green to 
either the yellow-green or white colour. 

Two City door signs have been used as shown in Appendix "A" and "B" . The red 
insignia (Appendix "A") has been used with the green cars of all departments 
and the black insignia (Appendix "B") has been used on Engineering Department 
vehicles. We suggest that the red insignia is not appropriate, particularly 
if a yellow-green car colour is chosen. Furthermore, a more neutral insignia 
would be more efficient and less costly, since it would match all colours 
used by the City. We recommend that the insignia that has been used on City 
vehicles, as shown in Appendix "B" (black), be utilized on all City vehicles, 
as there will be no problem in colour matching and costs will be less. Further 
more, each department would be identified on the vehicle door and in many 
cases this is an advantage. Accordingly, insignia now used on many City vehicl 
are proposed to be used on all City vehicles, as shown in Appendix "C". 

It is proposed that the conversion outlined above take place as new vehicles 
are purchased or when repainting or other repairs are necessary during main- 
tenance. In this fashion very little additional cost will result in the 
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conversion. Accordingly, no special budget is required for the conversion and 
City budgets normally used for repainting and installation of insignia would 
be used for this purpose. 

RECOMMENDATION : 

The City Engineer RECOMMENDS that the existing City colour for cars be 
changed from dark green to yellow-green (lime-yellow) , or white if Council 
prefers, together with appropriate change in insignia. As the conversion is 
proposed to take place on replacement of vehicles, no special costs will be 
incurred . " 


The City Manager RECOMMENDS that the above report of the City Engineer be 
approved . 


5 . Local improvements on the "Initiative Principle" 
The City Engineer reports as follows: 

"FIRST STEP 
General 

As required by the Local Improvement Procedure By-Law, projects 

for - 

Pavements and Curbs (Higher Zoned) 

Pavements and Curbs (Collector Streets) 

Lane Pavements (Higher Zoned) 

P. C. Concrete Sidewalk 
shown on the attached schedule dated June 11, 1976, are advanced to Council 
on the 'Initiative Principle'. 

Information on Projects 

Chestnut Street 

Pavement and curb from Ogden to Greer and P. C. Concrete sidewalk 
on the west side only from Greer to 230' N/Ogden, except opposite 215 feet 
abutting lots 8-13 inclusive. Block 177. 

City Council on July 9, 1974 unanimously approved the proposal 
of the City Engineer that he be authorized to initiate the installation of 
pavements and curbs and sidewalk under the Local Improvements Procedure. This 
will improve both vehicular and pedestrian access to the Community Music School, 
Planetarium, and musems. 

Carolina Street - 8th to Broadway 

Requested by one of the few property owners who reside on this 
street, initiation of this project will tie in with paving, this summer, of 
the block immediately north as a result of a petition signed by a majority 
of property owners. 

Vernon Drive - Napier to William 

Initiated on request of an abutting business concern, this project 
will contribute to the gradual improvement of streets in this industrial area. 
Numerous requests are received for street improvement in this neighborhood. 

William Street 

Cotton Drive to the L/E Cotton, and Commercial Drive to the L/W 

Commercial. 

Relates to the Britannia Community Services Center. The street is 
closed from the lane east of Cotton to the lane west of Commercial. A paved 
cul-de-sac is required on the west and completion of the remaining open por- 
tion on the east is felt appropriate. 


Cont ' d 
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22nd Avenue - Renfrew to Nootka 

This project is being initiated on the request of the owner of an 
abutting business. 

Vehicular parking abuses the boulevard and inconveniences pedes- 
trians near the local shopping area. The proposed improvement would separate 
the road and sidewalk adjacent to these several stores. 

Maintenance of the shoulders by City crews has no permanent effect 
and the Police Department is unable to give continuous surveillance. 

37th Avenue - Osier to Oak 

Requested by the Board of Parks and Recreation in connection with 
Van Dusen Gardens, this project will complete a permanent pavement with curbs 
on 37th from Granville to Gamble. 

71st - Hudson to Oak 

On September 10, 1974 Gouncil unanimously approved a recommendation 
of the Gity Engineer that a paved strip costing $10,000 be installed to alle- 
viate transit-produced dust and noise inconvenience to abutting dwellers, and 
that subsequently a local improvement be initiated for curbs and gutter. 

(Further investigation showed that saving would result from install- 
ing pavement simultaneously with curb and gutter.) 

71st at S. W. Marine 

Consolidation of property, and adjacent street closure has left a 
wide street end. Gurb realignment and sidewalk installation will regulate 
traffic movements and improve the area. 

Nelson Street - Penman to Bidwell, Jervis to Bute, Bute to Tliurlow 

In keeping with Council's request to improve deteriorated pavements 
on West End streets east of Denman, as quickly as possible, these 3 blocks on 
Nelson are being initiated at this time because they are among the most deterior- 
ated streets in the west end. 

Lanes 


L/W Gamble - 39th to 41st 

This lane is being initiated as a result of the request of the 
manager of an abutting commercial property, for a higher quality of lane sur- 
face. 

L/N 41st - L/W Gamble to Ash 

This lane is a short residentially zoned leg of the above lane, and 
is being initiated for continuity. 

L/S Gornwall - Larch to Balsam 

Improvement is requested by an abutting tenant. 

The following lanes are being initiated at this time because they 
are relatively costly to maintain: 

L/S Franklin - Kamloops to Penticton 
L/S Hastings - Jackson to Princess 
L/S Pendrell - Jervis to Bute 

L/S Robson - Nicola to Gardero and Gardero to Bidwell 
L/S 4th - Ontario to Manitoba 
L/S 7th - Alder to Spruce 


Cont ' d . . . 
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Capital Funds 

Funds for the City's share of the cost of these projects are avail- 
able in the Streets 1976 Capital Budget." 


"SECOND STEP 

In accordance with the provisions of the Local Improvement Proce- 
dure By-Law, I am submitting the City Engineer's report dated June 11th, 1976. 

The estimated total cost of these improvements is $582,032 and the 
City's share of the cost is $334,464. 

I have to report that the necessary financial arrangements can be 
made to carry out this work." 

The City Manager has decided that it is desirable to undertake the 
projects referred to and RECOMMENDS that: 


(a) The reports of the City Engineer and the Director of Finance 
be adopted together with the details of the Second Step 
Report on file in the City Clerk's Office. 

(b) The City-owned parcels shown on the list attached to the de- 
tailed Second Step Report for the Local Improvement projects 
be declared assessable. 

(c) The Court of Revision for the projects listed in the attached 
schedule dated June 11th, 1976 be held at 10:30 a.m. Thursday, 
August 12, 1976. 


The Director of Finance reports as follows: 


FOR COUNCIL ACTION SEE PAGE(S)i 
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SOCIAL SERVICE AND HEALTH MATTERS 

CONSIDERATION 

1 • Mount Pleasant Summer Fun Program - Grant Request 
The Director of Social Planning reports: 


"The Mount Pleasant Summer Fun Program, sponsored by the Fairview 
Little People's Society, operates out of the Mount Pleasant 
Community School at 7th and Guelph. The program will provide 
supervised activities for children aged 6 to 12 through July and 
August. To date, 130 children have pre-registered for the program. 
All are from either low income or welfare families. About 60% need 
a supervised program as there is no one home during the day. Many 
of the children in the program are recent immigrants. One of the 
program's goals is to help them maintain and improve their English 
during the summer and to encourage cultural interaction, 

understanding and sharing. The program runs 8 weeks and uses the Mount 
Pleasant School gym, equipment and kitchen. Activities include arts 
and crafts, cooking, sports activities, and field trips. 

The area served by the program is bounded by Main and Kingsway, 
Broadway, and Clark. these major traffic routes have cut off this 
enclave from other services in the Mount Pleasant area such as the 
Mt . Pleasant Community Centre. There are no Parks Board or 
Neighbourhood Services Association programs or facilities in the area. 

The Society has approached 13 agencies for funding for the summer 
program. Six have provided staff or funding support but the program 
still needs funds to hire at least 2 more staff. 

The request to the City is for $2,700 for salary ($600/month) and 
benefits for 2 leaders for 8 weekg . 

The Director of Social Planning recommends that a grant of $2,700 
be approved for the Mount Pleasant Summer Fun Program. If approved, 
the grant is to be administered by the Fairview Little People's 
Society . " 

The Comptroller of Budgets advises that if this grant is approved 
the source of funding is Contingency Reserve. 


The City Manager submits the above report of the Director of Social 
Planning for CONSIDERATION. 


FOR COUNCIL ACTION S^E PAG£(S)<^.S 
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Regular Council, September 22, 1970 5 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Social Service and Health Matters 

Indigent Burials (Clause 3 ) 

The Board of Administration submitted report of the Corporation 
Counsel on the matter of indigent burials and the history of the 
action by Council authorizing a contract for indigent burials with 
First Memorial Services Ltd. 

It is advised letters have been received from Harron Bros. Ltd. 
suggesting the matter be reopened and from Kearney Funeral Directors 
stating this company is prepared to provide the service for a 
lesser fee. The following is extracted from the Corporation 
Counsel's report: 

"In view of the fact that Council has already accepted the 
offer of First Memorial Services Ltd. thus creating a binding 
contract, it is suggested that Mr. Owen and Kearney Funeral 
Directors be advised that the matter will come up for further 
consideration when the contract with First Memorial Services 
Ltd. expires. 

Before entering into a contract with First Memorial Services 
Ltd. it will be necessary to terminate the existing contracts 
with the various funeral parlours and authority is therefore 
requested to give notice of termination in accordance with 
the terms of the contracts." 

MOVED by Aid. Phillips, 

THAT the action proposed by the Corporation Counsel as stated 
above be approved and he be authorized accordingly. 

- CARRIED 

(Aldermen Sweeney and Wilson are recorded in the 
negative) 

Balance of Social Service Matters 

MOVED by Aid. Linnell, 

THAT Clauses 1, 2 and 4 to 6 inclusive, of the report of the 
Board of Administration (Social Service matters), dated 
September 18, 1970, be adopted. 

- CARRIED 

Building and Planning Matters 

Low Cost Housing 

Senior Citizens Mobile Homes 

The Board of Administration submitted a report of the Deputy 
Corporation Counsel, pursuant to Council's instructions, regarding 
the legal aspects involved particularly in respect of the City's 
powers in the matter of leasing of City land to a developer for 
the purpose of creating mobile home sites. 

The Director of Planning 's report, submitted by the Board of 
Administration, states the Director of Planning is preparing a 
report on mobile homes pursuant to Council's instructions and 
suggests the Deputy Corporation Counsel report be considered in 
conjunction with the Planning report when 'received by Council, 


MOVED by Aid. Hardwick, 

THAT the report of the Board of Administration (Building and 
Planning matters), dated September 18, 1970, be received and the 
Deputy Corporation Counsel's report on low cost housing: senior 
citizens' mobile homes, be deferred for consideration when the 
Director of Planning 's report on the subject is before Council. 

- CARRIED 


Manager's Report, June 18, 1976 

HARBOURS AND PARKS MATTERS 


INFORMATION ; 

1. Street Closure Request from Park Board 
Woodland Drive; 14th to 15th Avenues 

The City Engineer reports as follows: 

"By letter dated June 2, 1976, the Board of Parks and Recreation sent 
the following resolution to Council: 'That the Board urge City Council to act 
as quickly as possible to have Woodland Drive closed between 14th and 15th Avenues 
in order that development improvements to Clark Park can proceed'. 

BACKGROUND 

Park Board staff wrote to the City Engineer in mid-January of this 
year requesting consideration of the closure so that the Park Board could 
undertake some development as a project in the Cedar Cottage N.I. P. program. 

For a variety of reasons (workload, lengthy absence of a senior staff 
member of the Traffic Division) consideration of this proposal has been delayed. 

Our review of the proposed closure ramifications and the background 
of development has been completed. The resident survey that is required by 
Council resolution is now being done and the results will be available by the 
end of June." 

The City Manager submits the foregoing report of the City Engineer 
for INFORMATION. 


(HARBOURS - 1) 


FOR COUNCIL ACnON SEE PAGE(S) SS^. 
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BUILDING & PLANNING 


CONSIDERATION 


1. 


Appeal - Retention Of -Dwelling Unit - 74 West. 2 1st Avenue . 


Mr. C. Kyriakopoulos has made an application to appear before 
City Council as a delegation with respect to a refused Hardship 
Application. 

The Director of Permits and Licenses reports as follows: 


"Our records show that in 1956, a Building Permit was 
issued to convert the above building into one dwelling 
unit on the main floor, one dwelling unit on the second 
floor with no living or sleeping quarters in the basement. 
This work however, was never completed. 

Inspection of the building in October, 1971 found that the 
basement had been altered to provide one housekeeping unit, 
and the main and second floors were occupied as one dwell- 
ing unit. 

Mr. Kyriakopoulos made applications to City Council under 
the Hardship Policy in 1971, 1972, 1973 and 1974, and in 
each instance Council instructed the Director of Permits 
and Licenses to withhold enforcement action with the 
last application expiring December 10, 1975. All of the 
applications indicated that the owner was either temporarily 
unemployed or earning a rather low rate of pay. 

In April of 1976 the Hardship Committee considered a 
further application by Mr. Kyriakopoulos and recommended 
refusal. This new application indicates the applicant is 
married with two dependents, fully employed and even after 
the discontinuance of the illegal accommodation, would 
still receive an income of $1,571.16 per month. The 
Committee further noted that neither age nor health were 
factors. " 


The City Manager submits the report of the Director of Permits 
and Licenses for Council's CONSIDERATION. 


•DELEGATION THIS DAY: Mr. C. Kyriakopoulos 


uto5 
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2. 2780 West 39th Avenue. Appeal re Projection into Side Yards. 


Mr. Don Fuller has asked permission to appear before City Council 
as a delegation requesting that enforcement action be withheld 
with respect to the projection of the eaves of the above 
dwelling into the required side yard. 


The Director of Permits and Licenses reports as follows: 


"On December 4, 1975, a Building Permit was issued for 
the erection of a one family dwelling having a flat roof 
with a maximum projection of one foot of the eaves into 
the required side yard. When the building was framed 
and inspection called for, it was found that a mansard 
roof had been installed instead of the flat roof and that 
the eaves projected 28" into the required side yard. The 
maximum permitted under the Zoning and Development By-law 
is 21". 

An application was made to the Board of Variance for a 
relaxation of the By-law but on April 21, 1976, this 
appeal was refused. On May 3, 1976, a notice was sent 
to the registered owner requesting that the eaves be 
reduced so that the maximum projection into the required 
side yard was 21"." 


The City Manager submits the report of the Director of Permits 
and Licenses for Council's CONSIDERATION. 

DELEGATION REQUEST: Mr. D. Fuller 


RECOMMENDATION 

3. Promotion of the Residential- Rehabilitation Assistance 
Program in N.I.P. Areas^ 


The Director of Planning reports as follows: 

"I PURPOSE OF REPORT 

The purpose of this report is to recommend the retention of R.R.A.P. promoters 
and seek approval of an appropriation of N.I. P. funds to provide for this 
staff. 

II BACKGROUND 

In June of 1975 City Council approved Kitsilano and a portion of 
Cedar Cottage as Neighbourhood Improvement Program areas. These 
were the City's first N.I. P. programs. In September of 1975 City 
Council further approved the Downtown East Side and part of the 
Mount Pleasant area for Neighbourhood Improvement Programs. Imple- 
mentation has nov7 begun in the first two areas while planning is 
well under\7ay in the latter two areas. 

The Residential Rehabilitation Assistance Program is a housing 
improvement program of the Federal Government that is available 
to property owners only within N.I. P. areas and is intended to 
compliment the N.I. P. program. Under R.R.A.P. a property owner 
can receive up to $10,000 per dwelling unit to make improvements. 
Depending on income, and depending on whether or not the property 
owner is resident on the property, up to $3,750 of the loan can 
be a forgiveable grant. 
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When the City's first N.I. P. programs were initiated in Kitsilano 
and Cedar Cottage, promotion of the R.R.A.P. program was limited 
to what could be included in the flyers and newsletters being pre- 
pared by the Planning Department site offices in those areas. As 
demonstrated in Appendix II, initial uptake was slow and during 
tlie first year of the program there were approximately 50 applica- 
tions in Cedar Cottage and 80 in Kitsilano. However in June of 
1975 C.M.H.C. hired a svunmer student to v/ork full-time in R.R.A.P. 
promotion. This was followed in October and November of 1975 with 
promoters in Kitsilano and Cedar Cottage funded through N.I. P. 
Total applications during the life of these two promotions were 
approximately 101 in Cedar Cottage and 205 in Kitsilano. 

In January of 1976 four persons were hired through the L.i.P. program to 
promote R.R.A.P. in the City's N.I. P. areas (i.e. Kitsilano, Cedar 
Cottage, Mount Pleasant and Downtown East Side) . The success of 
this promotion is detailed in Appendix II and can be attributed to 
both the system being used by the City to promote R.R.A.P. and to 
increased involvement by C.M.H.C. Over the past two years, it is 
estimated that R.R.A.P. has or will assist in the renovation of 
approximately 1158 buildings that have applied to date, for a total 
potential investment of possibly $4,088,800.00. 

Active promotion of the R.R.A.P. program has had a number of bene- 
fits, i) Residents of N.I. P. areas are assured of at least becom- 
ing aware of the opportunities offered to them by the program. The 
outright number of applications is therefore greater and the City 
and its N.I. P. areas benefit thereby. ii) By having staff to deal 
specifically v/ith the R.R.A.P. program, better service can be given 
to residents within the N.I. P. areas in terms of more detailed ex- 
planation of the program, assistance with the application and other 
forms, liaison v/ith C.M.H.C, organised promotion, etc. iii) City 
staff allocated to the N.I. P. program can concentrate on that pro- 
gram and not be constantly diverted to R.R.A.P. 

Ill CONTINUATION OF R.P.A.P. PROMOTION 

The L.I.P. funding currently being used to hire the four R.R.A.P. promoters 
terminates on June 25, 1976. Although C.M.H.C. have prepared R.R.A.P. 
literature and have paid for the distribution of brochures and ads in the 
N.I. P. areas, they are not geared up for detailed on-site promotion. Since 
it is felt necessary to actively promote R.R.A.P. in order that the program 
is successful, and since it is felt that the City and the N.I. P. areas 
within the City benefit greatly from the R.R.A.P. program, it is 
recommended that the City carry on with R.R.A.P. promotion until December 1976. 

It is estimated that adequate promotion will require one full-time staff 
person in Kitsilano, one full-time staff person for Cedar Cottage/Mount 
Pleasant spending 1/4 time in Cedar Cottage and 3/4 time in Mount Pleasant, 
and one full-time staff person in Downtown Eastside. In the Downtown 
Eastside the ability to speak Chinese is an essential requirement of the 
position. 

Each of the respective Neighbourhood Improvement Citizen Committees have 
recommended the retention of the R.R.A.P. promoters. 

Council should note that it will be a requirement of the 1976 P.R.A.P. 
agree.ient between the Province and the Federal Government that administration 
and promotion of the R.R.A.P. program will be the responsibility of the 
municipality. Vancouver's approach to R.R.A.P. administration is currently 
being worked out by the Director of Permits and Licences and the Director 
of Planning for report to Council in the Fall of 1976. Pn-going R.R.A.P. 
promotion in all N.I. P. areas will be dealt with in greater detail in that 
report. In order to adequately respond to P.R.A.P. inquiries upon 
announcement of the 1976 agreement, it is anticipated that the existing 
R.R.A.P. promoters will be used on a part-time basis in the newly designated 
areas (Grandview-Woodland and Riley Park) until a staff and budget report 
is presented to Council. 
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C.M.H.C. have concurred with this proposal. 
The Director of Planning recommends: 

(1) THAT City Council authorize the retention of R.R.A.P. promoters to serve 
in Kitsilano, Cedar Cottage/Mount Pleasant and the Downtown Eastside for 
a period not to exceed six months. 

(2) THAT the Director of Personnel Services classify the positions and 
submit his recommendations to the City Manager for approval. 

(3) THAT City Council approve the appropriation and expenditure of N.I.P. 
funds, not to exceed $21,200 as detailed in Appendix I, to provide for the 
above recommended staff and supporting costs for the continued promotion of 
the RRAP program for a period of six months to December 1976. The promoters 
will be subject to classification by the Personnel Services Department, and 
the detailed budgets will be subject to approval by the City Manager, by 
Minute of Authorization, prior to any expenditures taking place. 

Under N.I.P. the costs are shared as follows: 

C.M.H.C. $10,600 
Province $ 5,300 

City $ 5,300." 

The City Onager KBOSnHB^ t±iat tiie recommendations of the 
Director - of- Planning be. approved. 


4. Robson Street Character Area. Study - Progress . Report and 
Requests for , Funds . . 

The Director of Planning and the City Engineer report as 
follows : 


"The purpose of this report is to inform City Council of 
progress on the Robson Street Planning Study; and to seek 
approval for the expenditure of up to $4000. to carry out 
a related survey of parking needs. 

City Council on April 13, 1976 considered recommendations 
of the Standing Committee on Planning and Development 
regarding 'The Market Place' development proposal in the 
1000 block Robson Street. 

Council approved recommendations including the requirement: 

"B. THAT the Director of Planning be instructed to re- 
examine the Downtown Guidelines with a view to stressing 
and retaining the linear nature of Robson Street, and 
the City Engineer be requested to review the future 
pedestrian/transit role of Robson Street.' 

Council was subsequently advised of the proposal to encourage 
the formation of an informal advisory Planning Group from 
interested property owners and tenants. 
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The owners and tenants have now formed a Re -development 
Association. They also have a working Committee with some 10 
members. The Chairman is Mr. R. Yacht. The Co-chairman 
is Mr. D. Street. 

Several meetings have already been held, and the working 
Committee is meeting every one or two weeks at the present 
time. 

The working Committee have expressed several concerns regarding 
the re-development of Robson Street. These include the de- 
crease in the number of pedestrians and shoppers; the deterior- 
ating physical appearance of the street; the lack of adequate 
parking facilities; and the possible future "transit/pedestrian" 
mall proposals. 

From discussions both within the Committee and with the 
Planning Department, it is apparent that there is a need for 
more information about Robson Street to enable conclusions 
and recommendations to be prepared. 

Required information includes - inventory of goods and services 
available; who shops on Robson Street; why; where did they come 
from and how; shoppers ' attitudes to Robson Street; merchants' 
attitudes; determination of the seriousness of the parking 
problem. 

On May 20, 1976, the Working Committee requested that 'The 
Director of Planning be asked to carry out a survey of 
pedestrians and merchants by June 30th.' 

The pedestrian survey is to be carried out between Jxine 22 
and June27. This survey will be financed from the Director 
of Planning' s Consultant fund at a cost of under $1700. 

The merchant survey will be carried out over a three week 
period commencing by June 22, by Planning Department Staff. 

Parking Survey 

The Working Committee believes that more off-street parking is 
needed at appropriate locations to serve Robson Street. On 
May 2 0th the Advisory Committee requested that 'The City 
Engineer be asked to carry out a parking needs study for each 
of the three blocks (1000, 1100, 1200) to assist in determining 
future parking needs.' The Working Committee has established 
a timetable for a work program leading to a presentation to 
Council Committee in the early fall of this year and the 
parking information is required as soon as possible. 

This parking Survey would establish current usage patterns of 
the various types of parking serving the area. An analysis 
would be done to determine appropriate parking requirements 
for the Robson character area. It would also provide in- 
formation to do a better evaluation on the amount of off-street 
parking proposed for the revised 'Marketplace' development 
in the 1000 block Robson. 

The City Engineer notes that it is not possible to do this 
parking study with existing staff resources until early 1977. 
Consequently, using Consultant services is the only way to 
meet the Robson Street Working Committee timetable. The cost 
of this study would not exceed $4000. 
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It is Recommended: 

That the City Engineer be authorized to employ a 
Consultant at a cost not exceeding $4000 to carry out 
a parking needs survey of each of the 1000, 1100 and 
1200 block Robson Street; such funds to be provided from 
Contingency Reserve." 


The City Manager RECOMMENDS that the recommendation of the 
Director of Planning and the City Engineer be approved. 
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FIRE AND TRAFFIC MATTERS 

RECOMMENDATION 

1 . Southwest Marine Drive - Building Line 

The City Engineer reports as follows: 

"On February 11, 1975, Council referred the following motion to the City 
Engineer for consideration and report back 'That Council declare as a policy that 
S.W. Marine Drive not be regarded, or further designated, as a major arterial 
highway. Further, that Council declare its intention that there be no further 
widening of S.W. Marine Drive beyond its present width'. 


A. BACKGROUND 


1. Historical 


In the 1930 Bartholomew plan, S.W. Marine Drive was identified as 
a 'major street to be widened'. The proposed width was 100 feet. 
(Established building line is to provide a 100-foot street allowance). 

In the 1947 Bartholomew plan, S.W. Marine Drive was identified as 
a Major Street and Scenic drive with a 100-foot street allowance. 

In the 1963 Major Street Plan Review, Marine Drive, from U.E.L. 
to Burnaby, was identified as a primary arterial, except for the section 
between 70th Avenue and Oak Street. 


2. Current 


The street allowance on S.W. Marine Drive from U.E.L. to Granville 
Street varies from 66 ft. to 73 ft. to 80 ft. to 83 ft. to 100 ft. 
Approximately 50% of this length has had some widening of the street 
allowance beyond 66 ft. 

Southwest Marine Drive is currently functioning as an arterial 
street and carries traffic volumes similar to other arterials in the 
area. 


Daily Volume 


Location 

at Blenheim Street 

at Yew Street 




S.W. Marine Drive 
41st Ave. 

13,750 vehs. 
14,150 vehs. 

9,000 vehs. 
8,250 vehs. 


Southwest Marine Drive, in terms of the arterial street system, is 
located at the southwest edge of the City and functions to 'tie together' 
all the east-west and north-south arterials, at the same time providing 
a continuous arterial connecting to Marine Drive in the U.E.L. (see Map I). 
Southwest Marine Drive is undeveloped (2-lane strip pavement, gravel 
shoulders) from Angus Drive to the U.E.L. 


B. FUTURE 


Improvements to S.W. Marine Drive were not a part of the defeated 
1976-80 5-year plan street projects. Present planning considers major 
improvements necessary (4-lane pavement) in the post 1980 period. No 
program of acquiring street widening is in progress now, or scheduled. 


Continued on Page 2, . . 
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C. IMPLICATIONS OF COUNCIL RESOLUTIONS 

If Council decided that S.W. Marine Drive was not to be 'regarded, 
or further designated, as a major arterial highway', then, presumably, 
measures would have to be implemented (barriers, street closures, etc.) 
to limit traffic to local areas only and divert all non-local traffic to 
other routes (41st Avenue, 49th Avenue) . Because 41st Avenue connects to 
the U.E.L., this would be the logical route for the diverted traffic. 
There is not sufficient capacity through the Kerrisdale shopping area, 
unless 7 a.m. to 6 p.m. parking prohibitions were implemented. 

Not using S.W. Marine Drive as an arterial is not considered appro- 
priate because there is really no place to divert the traffic. 

Potential developments at the University and in the U.E.L. will 
require additional transportation service and S.W. Marine Drive will be 
a necessary component of that service, along with other appropriate east- 
west arterials. 

With respect to the second part of the proposed Council resolution, 
stating that there be no further widening of S.W. Marine Drive beyond its 
present width, it has already been noted above that there are no immediate 
proposals for widening. The major concerns of the residents are that 
widening of the street would affect their front yard landscaping along 
S.W. Marine Drive. Even if widening were to take place in the next ten 
years, it would be to four lanes and this would not affect the landscaping. 
Accordingly, the existing building line situation provides for the future 
needs of the City without detrimentally affecting property owners along 
S.W. Marine Drive. It should not be altered. 

SUMMARY 

Southwest Marine Drive has been for many years and is now an important 
major street carrying traffic volumes equal to those of 41st Avenue. It is the 
shortest route connecting the Endowment Lands and West Point Grey with areas to 
the south and east and is the logical route for this purpose. Any declassifica- 
tion of Southwest Marine Drive would result in these necessary trips being di- 
verted into the residential streets to the north which are narrower, have smaller 
lot sizes and have far more people living along them. In addition, the setbacks 
are not as great as on Marine Drive and, therefore, the property owners are closer 
to the traffic. Diversion of traffic from Southwest Marine Drive to these streets 
to the north would increase trip lengths and would significantly increase the 
number of people detrimentally affected, when compared to those along Southwest 
Marine Drive. For these reasons. Southwest Marine Drive should be retained as 
a major street in the City street system, including the retention of the existing 
100-foot building line to provide for future needs of the City." 

The City Manager RECOMMENDS that the above report of the City Engineer 
be approved. 


(DELEGATION REQUEST) 


Continued on Page 3. 
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CONSIDERATION 

2. Sidewalk Cafes 


The City Engineer reports as follows: 

"Council, in 1975, approved a ntmiber of sidewalk cafe applications, 

this approval being subject to the applicant entering into a two-year lease 

agreement with the City. The sidewalk cafes operated successfully in 1975, 
and all are operating again this year. 

The purpose of this report is to consider the application from 
Mr. G. Zerbinos, owner of the Marathon Restaurant, 3121 West Broadway, to 
establish a sidewalk cafe. 

The Liquor Administration Branch will consider extending this cafe's 
alcoholic beverage permit, provided the City first authorizes the cafe and the 
area is defined by a lease agreement. 


cafe, with the 1976 rental to be based on adjacent property rentals as determined 
by the Supervisor of Property and Insurance. Since the other sidewalk cafes are 
in the second year of a two-year lease, the City Engineer considers the lease for 
this cafe should cover only 1976. 

This would result in all leases terminating at the end of 1976, at 
which time the City Engineer will present to Council a proposal for renewal 
of leases on a long-term basis, i.e. three to five years. 

The 1976 rentals established for cafes on Granville Mall and in Gastown 
vary from $145 to $230 per month, depending on the location and sidewalk area. 
The rental established by the Supervisor of Property and Insurance for the cafe 
on West Broadway is $40 per month, based on adjacent rental values. The City 
Engineer feels this rate is low and, accordingly, asks Council to consider 
establishing a minimum rental of $100 per month for sidewalk cafes throughout 
the City when the calculated monthly rental rate is less than $100 per month. 

The Engineering Department has determined that pedestrian movements 
will not be unduly restricted by the proposed cafe. 


The City Engineer submits the following RECOMMENDATIONS and CONSIDERATIONS 


RECOMMENDATIONS 

A. The proposed sidewalk cafe at 3121 West Broadway be approved; 

B. The Director of Legal Services be directed to finalize lease arrangements 
based on a one year lease, for signature by the City Engineer and the 
Director of Legal Services; 

C. The Liquor Administration branch be notified that Council has approved 
the sidewalk cafe and lease arrangements. 

CONSIDERATIONS 

A) The rental for the sidewalk cafe at 3121 West Broadway be established 
at $40 per month based on adjacent rental values; or 

B) The rental for the sidewalk cafe at 3121 West Broadway be established 
at a minimum of $100 per month." 


The City Manager submits the above report of the City Engineer for 
CONS IDERATION. 


In 1975, Council established a rental rate of $100 per month for each 
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Regular Council, September 22, 1970 6 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Licenses and Claims Matters 

Sale of Bay Rum 

The Board of Administration, pursuant to Council resolution, 
submitted the following report of the Chief License Inspector 
respecting sale of Bay Rum in the City: 

"The License Inspectors have made spot checks in their 
districts and the operators of sixteen premises admit 
that they sell Bay Rum. In addition two wholesalers 
admit that they supply stores with Bay Rum. 

The Manager of a large drug store chain and several 
department stores were contacted, and all declared 
they do not sell Bay Rum. 

A list of the sixteen retail stores and the two wholesale 
dealers is circulated." 


MOVED by Aid. Broome, 

THAT a letter of warning be forwarded to the list of dealers 
and wholesalers, reported on in the Board of Administration report 
by the Chief License Inspector, to the effect that the City 
Council is considering whether or not the licenses of these 
dealers and wholesalers will be cancelled in view of the report 
of the sale of Bay Rum in their operations; However, an opportunity 
will be given in each case for a hearing before the Council prior 
to any further action being taken on the matter. 


LOST 


A recorded vote was requested. The record, therefore, is as 
follows : 


FOR THE MOTION 


AGAINST THE MOTION 


Alderman Bird 
Alderman Calder 
Alderman Broome 


His Worship the Mayor 
Alderman Wilson 
Alderman Sweeney 
Alderman Phillips 
Alderman Hardwick 
Alderman Rankin 
Alderman Linnell 
Alderman Adams 


(The motion of Alderman Broome was declared lost.) 


MOVED by Aid. Wilson, 

THAT this subject re the sale of Bay Rum be referred to the 
City Council when considering Charter Amendments. 

- CARRIED 


The Committee of the Whole Council recessed at approximately 
10:50 a.m., following which the Committee held an 'In Camera' 
meeting in the Mayor's Office and then reconvened in open session 
in the Council Chamber at approximately 11:40 a.m. 
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FINANCE MATTERS 

RECOMMENDATIONS : 

1. Funds to Prepare a Coloured City Land-Use Map 

The Director of Planning reports as follows: 

"The City presently has no overall Land-Use map of Vancouver, although in 
recent years, the Zoning map has been used for this purpose by both city 
staff and the public. The Zoning map, however, is at best only a general 
visual aid. It does not represent details of Land-use (such as schools or 
parks in residential areas), the use of areas zoned CD-I or mixed land-uses 
in any zone. 

A coloured city land-use map would be a valuable visual aid and working 
tool for planners and other city staff as well as the public at large. At 
a glance, it gives the reader a^ood general impression of the city's 
structure and with particular reference to any point or area a descriptive 
picture of the district around it. 

A good deal of demand has already been demonstrated for such a map. 
Information requests received by the Planning Department (from students, 
teachers, businesses, other government agencies and citizens in general) 
frequently ask for land use maps of the city. Similar requests also pass 
through the Information Centre of the City Clerk's Department. It is likely 
that the maps would be even more popular once a few were seen around. 

Considering possible demand, there is a good chance that much of the cost 
of producing these maps could be recovered through sales. Schools and 
libraries alone could use many of these but it is likely that most demand 
would come from business offices. 

The opportunity presents itself now for preparation of a city land-use map 
because land-use information on Hie Planning Department 1": 200' scale maps 
is to be updated to June, 1976. It would take only minimal time to 
generalize this information onto a map scaled to include the entire city. 

Maps produced this year would remain useful for several years. Most land 
use changes would not significantly alter the map (especially considering 
that information would be generalized to a block-face level). Further, in 
a city as developed as Vancouver, there would be very few major changes 
which would occur. We could, therefore, continue to sell this year's 
printing (information accurate to June, 1976) for anumber of years without 
requiring a updating. For the same reason (i.e., minor changes over time) 
subsequent updating need not be a significant cost in terms of staff time. 

Cost estimates below are for multi-coloured land-use maps similar in appearance 
and size to the existing Zoning maps, (2* X 3'). Although larger sizes will 
not be available, once the map is prepared it can be photographed and the slide 
used for such purposes as presentations where larger maps are needed. 

No staff time is available to be directed to this project. The Chief Draftsman 
estimates he would need a temporary Planning Assistant II for two months 
to complete the job. He further estimates the printing and material costs 
to run as follows: 

For 500 maps — up to $2,500 
For 1000 maps — - up to $3,500 
For 2000 maps — up to $4,250 

The Administrative Officer, Planning, advises that there are no funds within 
the Department budget. The Comptroller of Budgets advises that, if the 
recommendations of this report are approved, the source of funds would be 
Contingency Reserve. 

RECOMMENDATION 

It is recommended that: 

(1) Funds be approved to hire one Planning Assistant II for a temporary 
period of two months to work on the production of a city land-use 
map (cost: $2100 including fringe benefits) 
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(2) Funds be approved for material and printing costs of 1000 land-use 
maps as described in this report (cost: $3,500) 

(3) The source of funding to be Contingency Reserve 

(4) The Land-use maps be sold at a cost which will recover the total cost 
other than the cost of the Planning Assistant II ($2100)." 

The Citv Manager RECOMMENDS that the foregoing report of the Director of 
Planning be approved. 


2. Park Board Staffing - Establishment of Central 
Filing System 

On June 25th, 1974, Council considered the Overview Study of Peat Marwick. 
Part of this report recommended the establishment of two stenographic 
positions and noted that it was not a complete re-organization and that 
further examination could result in additional staff positions being requested. 

On October 21st, 1975, when considering a Joint Report of the Standing 
Committees of Finance and Administration and Community Services on a re-organi- 
zation as proposed by the Task Force on Recreation, Council approved the 
following amended Task Force recommendation: 

"Instruct the City Manager to undertake an immediate review 
of the number of secretarial staff required." 

A complete review of the secretarial workload was delayed pending the 
appointment of the Park Board's Manager of Operational Systems who has 
submitted the following report to the City Manager: 

"The Park Board currently employs 6 stenographers and typists who handle 
a diverse range of tasks related to Park Board operations. Two out of five 
Divisions do not have their own secretarial help. 

The handling of correspondence is relatively unorganized with duplicate 
filing systems in each Division and in the Superintendent's office. Filing 
tasks consume slightly more than 8 man hours per day among the 6 secretaries. 
Moreover, neither of the deficient divisions could fully utilize a secretary 
on a full-time basis. Rather, the work over-load is evenly distributed 
among the secretarial staff. 

In order to overcome the general over-load of stenographic work in the Park 
Board, a Central filing system should be installed; the estimated costs being 
as follows: 



1976 

Non-Recurring Recurring 

Annual 

Clerk 11* 


$5,625. 

$11,250. 

Furniture 

$1,675. 



Telephone 


141. 

232. 

■ TOTAL: 

1 

j $1,675. 

$5,766. 

$11,482. 

1 * Fringe Benefits included; subject to 

i Director of Personnel Services. " 

i 

classification by the 


The Superintendent of Parks recommends approval of the foregoing report on 
the establishment of an additional clerical position. 

The Administrative Analyst has reviewed the report and concurs with the 
foregoing recommendation. 

The Director of Finance advises that if this report is approved, the source 
for the funds will be Contingency Reserve. 
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A copy of this report has been sent to the Vancouver Municipal and RegionaJ 
Employees' Union. 


The City Manager RECOMJIENDS as follows: 

(a) That an additional clerical position be established in the Park Board 
to institute a centralized filing system; 

(b) That a total of $1,675.00 be allocated from Contingency Reserve for 

the purchase of furniture and equipment to accommodate the above positior 


CONSIDERATION ; 

3 . Proposed UBCM Letter to the Minister of Human Resources 
The Director of Finance has submitted the following report. 

"Mayor M.S. Evers, UBCM President, has written to all UBCM members as 
follows: 

'Dear Members: 

The following is a letter written to the Minister of Human Resources, the 
Honourable W.N. VanderZalm concerning the additional monthly per capita 
charges for social welfare which will be made effective April 1st, 1976. 
I urge all members affected by these added costs to review the letter's 
content and to express their individual concerns to the Minister as soon 
as possible, so that the Minister can be fully aware of the impact of 
the changes. ' 

The letter referred to by the UBCM President is as follows: 

'The Honourable W.N. VanderZalm, 
Minister of Human Resources, 
Parliament Buildings, 
Victoria, B.C. 

Dear Mr. Minister: 

I am writing to you on two matters concerned with provincial chargebacks to 
municipalities for their costs of welfare programmes, both of which I believe 
to be of the utmost importance. They are as follows: 

Municipal Share 

Under present provisions and legislation, municipalities over 2,500 population 
are required to pay 10% of the costs of various provincial social assistance 
programmes. You are well aware that the U.B.C.M. policy concerning municipal 
welfare costs is that such costs should not be a charge against the property 
tax, and in fact you presented a special report to the 1975 U.B.C.M. Convention 
which stated in part: 

"Municipal Government representing, largely, the owners 

of real property, has long argued that persons owning property 
or a home paid for from taxed earnings - taxes which have 
already helped to pay welfare costs - should not now again 
be burdened with further costs through double taxation." 

The U.B.C.M. and its members still hold firmly to the view that we should not 
be required to pay 10% - or any percentage - of the costs of social assistance 
and related programmes when those programmes are developed and established by 
the Province, when the rates are set by the Province, and when municipalities 
are powerless to have any effect on the conditions which cause the need for 
social assistance in the first place. 

However, under existing legislation we are required to pay 10%. Unfortunately 
we have now learned that this year the 10% share will require a per capita 
monthly billing of $1.60, up from $1.30 during the past 12 months. This 
amounts to an additional $3.60 extra per capita for the forthcoming fiscal 
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year, or a total of approximately $6.3 million being raised from municipal- 
ities. I find that this is an incredible additional amount to be borne, 
and one that is completely unsupportable under any criteria. In terms of 
the general restraints being advocated by your Government this year, it is 
far in excess of a reasonable increase as it amounts to 23% more. 

Worse, the Government has already recognized the difficult financial position 
of the municipalities by granting us an additional $10 million under the 
Interim Revenue Sharing Programme through the Minister of Municipal Affairs 
but this added load from your Department takes back almost two-thirds of that 
amount. 

In addition, I have learned this morning that some municipalities have only 
just been advised that their monthly welfare per capita billing will be 
$1.60, when in compliance with the Statutes they have already set their tax 
rates for 1976 (the rates by-law to be finalized by May 15th), and thus 
they have not made adequate provision for this increased monthly billing. 
Some East Kootenay municip^tl ities which received their April, 1976, billing 
on May 14th, now realize that they should have levied at least another one 
or two mills on their taxes but due to lack of offical notice, have not 
done so. 

It seems to me that school boards, regional boards, the Assessment Authority 
and Municipal Finance Authority are all required under Statutes to advise 
municipalities of their tax requirements well before May 15th, and I can 
see no good reason why similar information cannot be made available by your 
Department at a time when the necessary amounts can be budgetted. Under 
present circumstances, it is not done and the result is that municipal ities 
will be greatly under budgetted. 

Municipal Calculation of Costs 

In the municipalities which are responsible for paying 10% of welfare costs, 
there are approximately 1.82 million people. In all of B.C. there are approx- 
imately 2.1 million people. But the 1.82 million are charged for welfare 
costs three times - 

- they pay towards the Federal 50% share of welfare costs through 
their Federal taxes, as it is reasonable to say that most pay 
at least some income taxes. 

- they pay towards the Provincial 40% share of welfare costs through 
their Provincial taxes, as it is reasonable to say that most pay 
at least some provincial income and sales taxes. 

- AND they pay again through their property taxes, to provide the 
10% municipal share. 

As you stated in your U.B.C.M. Convention report quoted earlier, the municipal 
property owners are being affected by double taxation. The truth of the 
matter is that the municipal property owner is paying three times, while his 
300,000 fellow- citizens living in the non-municipal areas of B.C. are paying 
twice. If the Government recognizes that the 10% municipal share is a 
charge against real property, then in order to be fair and equitable, that 
charge should be made against all property in the province and not restricted 
to that property which is in the 67 municipalities over 2,500 population. 

I sincerely urge you to give immediate review to the matters raised in this 
letter. 

Yours truly, 

M.S. Evers, Mayor, 

President, U.B.C.M. ' 

c.c. The Hon. H.A. Curtis 

Comments of the Director of Finance 

This would appear to be primarily a political consideration. I would point 
out that Vancouver did budget for the increase and therefore has no budget problem 
related to the increase. 


Cont ' d . 
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The last paragraph of the letter to the Honourable Minister does raise a good 
point except that it would appear to need further study. To the best of my knowledge, 
the residents and property owners in the unorganized areas do not receive any 
benefit from the Provincial Per Capita Grant System paid to or on behalf of the 
citizens who live in organized municipalities. It is also my understanding that 
the taxation of and services rendered to citizens in the unorganized areas is not 
necessarily similar to that affecting citizens living in municipalities. However, it 
is also my understanding that citizens living in municipalities of less than 2,500 
population do receive the benefit of the Per Capita Grant System. Therefore, 
the point may not be as justified as would appear on the surface and probably 
should be considered further by the U.B.C.M. 

The above letters are submitted to Council for their CONSIDERATION." 

Your City Manager submits the above report of the Director of Finance to 
City Council for CONSIDERATION. 


INFORMATION : 

4 . Charter Amendments 
The Director of Legal Services reports as follows: 

"No Charter amendments have been sought since 1974. Over the 
last two years there have been certain proposals approved by- 
City Council and other changes of a housekeeping nature, as 
well as some of substance, proposed by staff. 

Council's proposals for amendments are as follows: 

1. Amend section 203(d). This presently requires the 
unanimity of all members present in order to pro- 
hibit specific business activities. The change 
proposed is to two-thirds of all members of Council. 

2. Amend section 279A to give the City power to regulate 
shops closing on Sundays. 

3. Amend section 564A dealing with Heritage designation 
to provide for 

(a) control of the interior of buildings, 

(b) creation of a reduced designation 
described as a category "B" desig- 
nation, and 

(c) designation of areas rather than 
particular designations. 

4. Amend section 565A, which presently prohibits Council 
from allowing multiple occupancy in a single-family 
district unless it existed prior to April 1, 1964. 

It is proposed that this be updated to April 1, 1974. 

5. Amend section 488 to redefine the type of parks over 
which the Park Board has jurisdiction and to clarify 
what "exclusive jurisdiction" means. 

5. Obtain a new section to allow a developer at his option 
to make payment to the City in lieu of providing required 
off-street parking. 

7. Obtain a new section to allow Council to order essential 
services to be restored in rooming houses within 24 hours 
or, in default, to allow the City to perform such work 
at the owner's expense. 

The above -de scribed proposals have already received Council's 
approval in principle. Unless instructed to the contrary, I 
will proceed to draft such legislation. This will be resub- 
mitted to Council for approval of the details involved. 

The second category of proposed Charter amendments are those 
raised by various departments. These have not yet been 
approved by City Council. Most are of a technical nature 


Cont'd . 


Manager's Report, June 18, 1976 (FINANCE - 6) 

Clause 4 Cont'd 

to cure some situation where Charter power is lacking or, 
in some cases, to match the change in the method of City- 
operations. Still others are of a purely housekeeping nature. 
Examples of some of the more significant technical proposals 
are as follows: 

1. Obtain the power to enter on private property where 
an underground wiring project is being undertaken. 

2. Legislation to clarify and affirm the status of the 
Building By-law Board of Appeal. 

3. Increase the interest on unpaid business tax from 

8% up to 12% and a similar increase in the interest 
rate on delinquent property taxes. 

These and others will also be brought back to Council in due 
course in final form for consideration and approval." 

The City Manager submits the foregoing report of the Director of 
Legal Services for the INFORMATION of Council. 

RECOMMENDATIONS : 

5. Tenders for Alterations to the Existing Building 
at 517 - 519 Hamilton Street 


The Director of Permits & Licenses and the Supervisor of Property & 
Insurance report as follows: 

"On September 16, 1975, Council approved estimated funds of $123,000 
to be provided for alterations to the main floor of this City-ovmed 
building to accommodate the Fire Inspectors and the Health Unit currently 
housed in rented premises at 306 Abbott Street. 

Subsequently, Council on February 24, 1976, approved estimated funds 
of $135,500 to be provided, for minimal renovations and furnishings to the 
second floor for provision of hostel- type sleeping room accommodation. 
This approval was subject to funds being made available from Central 
Mortgage & Housing. The Endowment Fund Board anticipated an R.R.A.P. 
grant of $11,500 and an R.R.A.P. loan of $11,500 through C.M.H.C. This 
$23,000 was arrived at on a basis of a maximum of $1,000 per unit for 
funding and was an amount agreed to by C.M.H.C. as being available upon 
application. The total estimated costs projected on the foregoing 
proposals was $258,500 for renovation of the ground floor office and 23- 
unit hostel on the second floor. 

By letter dated May 5, 1976, the N.I. P., R.R.A.P. Officer of C.M.H.C. 
advised as follows: 

'Re: R.R.A.P., 517 Hamilton Street - I am writing with 
reference to the City of Vancouver's submission via their 
non-profit body, for R.R.A.P. assistance to the above- 
referenced building. Our specific reason for writing 
from our National Office, we will be unable to provide 
R.R.A.P. assistance to any publicly sponsored municipal 
non-profit corporation regardless of how they are 
constituted. ' 

The City Architect reports that: 

The drawings and specifications were prepared and tenders received as 
noted below by means of public tender. The tenders include both floors as 
a single project, since major portions of the scope of work are integral to 
both floors and could not be separated for tender purposes. This work 
included existing integrated mechanical, electrical and fire alarm services, 
new exit stair and a fire separation between the main and second floors (to 
meet present by-laws) and exterior masonry and roof repairs. 


Cont'd 
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The following tenders were received: 

(1) Van Construction $208,787 

(2) Seaward Construction 212,300 

(3) Jepsen Mulder Construction 213,500 

(4) Allan & Viner Construction 221,300 

(5) Shopland Construction 223,832 

(6) Turnbull & Gale Construction 226,688 

All tenders complied with the documents and included the required Bid 
Bond and Letter of Surety. 


The estimated cost of the project based on the low tender is: 


Alteration Contract $208,787 
Furnishings, tackboards, signs, 

telephone 43,200 
Sundry expenses, draftsman wages, 

building permit, printing costs, 

utilities 4,000 
Carpet 11,600 
Consultant fees 7,000 


TOTAL $274,587 
Estimates approved by Council 258,500 

Shortfall $ 16,0 87 


Based on a pro-rata sharing basis, the increase in construction costs 
would be $8,087 attributable to the main floor (Supplementary Capital Budget) 
and the remaining $8,000 attributable to the 2nd floor (P.E.F. Board). 

With the $11,500 loss from R.R.A.P. grant money and the additional pro- 
rata cost of construction, the cost to the P.E.F. Board will now be as follows: 

Loss of R.R.A.P. grant $11, SCO 

Extra cost of construction 8,0C 

$19. SCO 

This then projects a new total cost to the Property Endowment Fund Board 
of $143,500 (the original estimated amount of $135,500 included $11,500 of 
R.R.A.P. grant money & $11,500 loan). 

The Director of Finance advises that if Council approves the recommendations 
of this report, the source of funding will be as follows: 

(a) $143,500 from Property Endowment Fund. 

(b) $131,087 from Supplementary Capital Budget. The 
Comptroller of Budgets confirms that there is 
unallocated Supplementary Capital funding 
available. 

It is recommended that: 

A. The resolution of Council of February 24, 1976, with respect to 
Council's approval of renovations being subject to a^ailability 
of R.R.A.P. funds be rescinded. 

B. Tiie foregoing additional cost of renovations be approved in the 
amount of $27,587, chargeable as follows: 

P.E.F. Board for 2nd floor 

Renovations & Furnishings $19,500 
Supplementary Capital Budget 

For Main Floor Renovations 8,087 

C. Council accept and award the contract to the low tender of 
$208,787 submitted by Van Construction, such contract to be to 
the satisfaction of the Director of Legal Services. 
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Clause 5 Cont'd 

D. Council approve the return of Bid Bonds and Letter of Surety to 
the unsuccessful bidders." 

The City Manager RECOMMENDS that the foregoing report of the Director 
of Permits and Licenses and the Supervisor of Property and Insurance be 
approved. 


6. Proposed Amendments to Strata Titles Act and 
False Creek Development Phase I , Area 6 

The Director of Legal Services reports as follows: 

"The sixty year leases of City property in False Creek which 
have been made for the purposes of creating condominiiams 
provide that the City will repurchase the condominiums at 
the expiry of the leases or any renewals thereof. It has 
always been the understanding of this Department that it was 
never the intention of Council to repurchase the condominivuns 
during the term of the leases. 

The Legislature is now proposing an amendment to the Strata 
Titles Act which would require the City to purchase the con- 
dominiums in the event of termination of the leases whether 
by passage of time, forfeiture, re-entry by the lessor, sur- 
render or otherwise howsoever. This amendment could place 
the City in the position of having to repurchase a condomin- 
ium if, for example, there was a default in payment of rent. 
It would be possible for an owner to deliberately default 
under the lease in order to force a repurchase. 

Early this year this Department informed the Deputy Minister 
of Housing that the City was opposed to assuming any obliga- 
tion to repurchase of the condominiums prior to the expiry 
of the leases . " 

The City Manager RECOMMENDS that City Council advise the Minister 
Housing of its opposition to this amendment to the Strata Titles 
Act. 


CONSIDERATION ; 

7. Metropolitan Cooperative Theatre Society Request for Grant 
The following report has been received from the Director of Finance. 

" Request for Grant 

By letter dated January 28, 1976, the Metropolitan Cooperative Theatre Society 
made application for a grant in aid of its operation in an amount sufficient to 
offset taxes assessed upon the theatre premises at 1370 Southwest Marine Drive. 
A.'ter some investigation and discussion, a further letter dated March 15, 1976 
was received from the Theatre Board, this letter being quoted in full later on 
in this report. 

Background 

The City has been giving a grant for payment of City property taxes to this 
organization from 1973 through 1975 as shown in the following. We believe grants 
were also given prior to 1973. 

1973 

Amount of Grant $3,327 

This request was approved by Council as a cultural grant as referred by the 
Cultural Advisory Committee report dated April 17, 1973. The request was 
included in the 1973 cultural grant request, and the special conditions read 
'To be applied against taxes.' It did not, however, state what period the taxes 
related to, and it is assumed, as indicated by the 1974 grant request for a grant 
equal to 1973 taxes, that the 1973 request was to fund taxes owing at the end of 
1972. 

Cont'd . . . 
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Clause 7 Cont'd 
1974 

Amount of Grant $3,000 

The 1974 grant request from the Metropolitan Cooperative Theatre Society was 
initially included in the 1974 cultural grants request dealt with by Council 
March 21, 1974. The Director of Social Planning's request for a $500 grant was 
tabled by Council pending a report from the Director of Finance on the tax exempt 
status of the Society. The Director of Finance's report stated that the Society 
was not exempt from property taxes and noted the Society's request for a grant of 
$3,331, an amount equal to their 1973 taxes. 

It is noted also that the report states that $3,780.77 was granted to the Society 
for payment of taxes in 1972. 

The Cultural Grants' Committee recommendation on the 1974 request reads as follows 

'The Committee discussed the merits and demerits of 
tying grant amounts to such things as property taxes 
and following discussion, 

RECOMMENDS, 

That an amount, based on financial need, of $3,000 
be approved for 1974, as a cultural grant to the 
Metropolitan Cooperative Theatre Society.' 

The recommendation for a grant of $3,000 was approved 
by City Council, May 7, 1974. 

It appears, from the Committee recommendation, and the fact that the amount of 
the grant was not equal to the 1973 taxes, that it was the Committee's intent 
that the grant not be related in any way to the property taxes, but that it be 
identified as a cultural grant in partial support of the Society's operating 
program. 

1975 

Amount of Grant $3,500 

City Council, at its meeting of February 11, 1975, passed the following motion: 
'That Council approve a grant of $3,500 to the Metro Co-operative Theatre, to 
be applied against your 1975 taxes.' 

We have reviewed the current City tax account with respect to the Society, and 
find that there are currently taxes owing as follows: 

1974 $1,470.31 

1975 5,211.80 

1976 5,566.89 
Penalties & Interest 242.44 

Total owing July 4, 1976 $12,491.44 

It is our feeling that Council, when approving the grants, was of the opinion 
t'^at they were in fact paying the current year's taxes. This is borne out by 
the 1975 resolution which stated 'to be applied against 1975 taxes.' As Council 
is probably aware, any payment on account is always applied to the earliest 
arrears so that Council's 1975 resolution requires that the account should have 
been current to the end of 1974. 

Letter from Theatre Society Board, Dated March 15, 1976 

Mr. Rodney K. Ward of the Theatre Board wrote the following letter to the 
Comptroller of Budgets. 

'Thank you for the recent memo sent to us by Ernie Fladell, 
Social Planner, which has been sent to me for attention. 
While I am not happy with the tax situation, I would hope 
to work out some solution as soon as possible. 

As I understand the origins of these problems, the amount 
of taxes for each year fell behind originally in payment 
when the change-over in the B.C. Cultural Grants occurred 


Cont ' d 
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Clause 7 Cont'd 

some years ago. The grants are now made eight months later 
than in earlier years. For organizations who rely on the 
grants, this created some hardship and Metro began to wait 
eight months until paying its taxes. 

For several years, a grant in lieu of taxes was applied for 
and, when made, was given in respect of the previous year's 
taxes. The difference between the grant and the actual taxes 
was properly payable by Metro. I understand that this practice 
continued until 1973, but for 1974 and 1975, the grant, when 
made, was applied firstly to the arrears of previous years, 
rather than to the preceding year's liability. 

In 1975, an obvious error was made in application for the 
grant in lieu of taxes (grant at $3,500) as reflected in 
Council's resolution of February 11, 1975, as that should 
have applied against the 1974 taxes. 

An application should have been made early in 1976 as well 
for a grant equal to taxes for the taxes levied in 1975 , and 
any shortfall should have been billed. 

In order to regularize the procedure and to get the matter 
back to a workable solution, I would also suggest that a 
further application be made (after the one I refer to above) 
forthwith for a grant equal to the 1976 taxes, rather than 
wait until 1977 to make that request, or alternatively, as 
suggested in the report, the entire situation be examined 
when reviewing the current 1976 grant request, and the grant 
request be amended to rectify the situation. 

Metro started 1975 with an uncertain future due to $30,000 
accumulated 'current' liabilities. Through personal efforts 
and much sacrifice on the part of employees, the Directors 
and interested persons (and incidentally a healthy revitaliza- 
tion of the volunteer element), the major portion of these 
liabilities have been paid. 

It goes without saying that the Board is shocked to be appraised 
of a potential liability of approximately $12,000 to the end 
of 1976. The Theatre needs the support of the City in respect 
of these taxes to survive and accordingly I have been instructed 
to work with the City in arriving at a solution to these problems.' 

Nature of Grant Request 

In my opinion, this would appear to be clearly a grant request for a cultural 
organization in need, even though the amount requested is related to that 
organization's property tax liability. Therefore, in my opinion, the grant request 
should be considered within the context of the cultural grant category. 

The present situation is that Council approved an amount of $275,000 to cover 
ct Itural grants for 1976. Council, to date, has awarded cultural grants in the 
amount of $255,185. 

Consideration 

The request of the Metropolitan Cooperative Theatre Society for assistance from the 

City, presumably related to their current total tax liability of $12,491.44 in 

the foriT! of a cultural grant in need, is submitted to City Council for Consideration." 

The City Manager submits the above report of the Director of Finance to Council for 
CONSIDERATION. 


FOR COUNCJL ACTiON SEE PAQ^S]^3Izl. 


Regular Council, September 22, 1970 


BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
Finance Matters 

Grant: Opera Auditions 
(Playhouse) Clause 1 


The Council considered request from the Director of Western 
Canada Auditions of the National Council of the Metropolitan Opera 
for a grant equal to the rental of the Queen Elizabeth Playhouse 
Sunday evening, February 7, 1971. 

MOVED by Aid. Adams, 

THAT this grant request be approved. 

- CARRIED BY THE 
REQUIRED MAJORITY 

Grant: Canadian Red Cross Society 
(Theatre Rehearsal Room) 
Clause 2 


An application was received from the Canadian Red Cross 
Society for a grant equal to the rental of the Queen Elizabeth 
Theatre rehearsal room for a blood donor clinic, October 9, 1970. 

MOVED by Aid. Adams, 

THAT this grant request be approved. 

- CARRIED BY THE 
REQUIRED MAJORITY 

B. Property Matters, 
September 18, 1970 

Acquisition for Provincial Courts (Vancouver) Complex 
230-232 Main Street (Clause 8) 


MOVED by Aid. Broome, 

THAT Clause 8 of the report of the Board of Administration 
(Property matters), dated September 18, 1970, be adopted. 

- CARRIED BY THE 
REQUIRED MAJORITY 

Haro-Smithe Connector: 

Request for Lease Extension (Sidmont Investments Ltd.) 
( Clause 9 ) 

On August 25th, the Council received representation from 
Mr. W. Street, Barrister, on behalf of United Equities Limited 
(Sidmont Investments Ltd.) requesting that Council reconsider 
its decision of May 26th not to extend beyond July 31, 1971, 
lease of 875 Burrard Street to Hertz Rent-A-Car. Mr. Street 
requested an extension be granted to November 1, 1972. The 
Council referred the matter to the Board of Administration for 
report . 

In the Board of Administration report of September 18th, an 
historic review is set out in respect of this and related properties. 
It is advised that financing for a nearby hotel complex has been 
arranged but the matter of lease extension is delaying the start of 
the project as Hertz Rent-A-Car must be guaranteed temporary 
accommodation . 

cont 'd , , . 
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MANAGER'S REPORT 


June 18, 1976. 

TO: Vancouver City Council 

SUBJECT: Ground Leases, False Creek - Phase I - Area 6 

CLASSIFICATIOJ: RECOMMENDATION 

The Development Consultant and the Director of Finance report as follows: 
" Introduction 

The purpose of this report is to oonfirm the ooitnercial groiond rents for 
those ground leases in False Creek - Area 6 viiich Council has already 
ajproved, to obtain approval for the lease terms for the Heather St. Marina 
adrninistration and conmercial buildings and a parking structvire, and to 
amend a residential ground lease for a Limited Dividend Rental project. 

Oonomercial Developments 

Council, in Octdber, 1974, passed a resolution that Stanzl Construction 

Ltd. vgould be responsible for financing, designing, bioilding and 
managing up to 70,000 square feet of conitercial premises permitted under 
the Area Development Plan for Phase I, Area 6. 

On July 29, 1975, Council approved the terms for the 60 year ground leases 
for those properties on vAiich there was to be a residential development. 
The rents set out at that time dealt only with the residential cottpanent 
of the properties althou^ it was recognized that a conitercial conponent 
was also intended. 

The Development Consultant, in collaboration with the Finance and Legal 
Departments, has prepared a Letter of lAiderstanding with a sutitary of the 
principal requirements and financial terras for the development of the 
ccranercial space, (attached) 

This document has been signed by the Development Consultant on bdialf of the 
City and by Stanzl Construction Ltd. and will form the basis for adding 
the oomiercial rents to the groijnd leases, if approved by Council. 

Stanzl Construction has also requested a lease for Lot 32 and Parcel A of 
Lot 12. Lot 32 contains the Heather Street Marina administration and 
ooninercial building plus a proposed restaurant facility. Parcel A of 
Lot 12 is the proposed site for a parking garage to provide additional 
residential parking and parking for coratiercial eitployees. This structure is 
required in order that the developer can provide the required parking 
requiranents . These facilities are provided for jLn the Area Development Plan. 
The proposed terms for the ground leases are incorporated in the attached 
Letter of Understanding. 

Limited Dividend Rental Project 

Vancouver City Council in July 1975 approved a Limited Dividend Rental 
Project on lot 4 in the Heather nei^ioiorhood, with Frank Stanzl Constniction 
Ltd. as sponsor. 

Also in July 1975, Council approved a Letter of ISiderstanding and general 
terms and conditions for the ground lease for Lot 4, including a built 
space on which the ground rent would be based on 64,155 square feet. 

The Sponsor prepared a design based on this requirement, and ^plied for a 
Development Permit vtiich was si±)sequently refused on the basis that it had 
too ra?riy (Celling units, too large a built space, and not enou^ open space. 

The Sponsor then re-designed to a smaller size, re-applied to CMHC for 
funding, and re-applied for a Development Permit, which was svtosequently 
approved. 

The building is new under oonstr\x:tion. 
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Hie effect with respect to the Ground Lease is that the built space is 
reduced as follows. 


Rsconmendations 

It is reooramended that: 

1. Ihe approved ground lease in False Creek Area 6 be amended to 
provide for the comnercial ground rents and other terms as set 
out in the attached Letter of ISiderstanding and Appendix A thereto. 

2. Ihe terms for ground leases for Lot 32 and Parcel A of LDt 12 as 
set out in the attached Letter of Ifriderstanding and Appendices B 
and C thereto be approved. 

3. Ihe rent for the ground lease for Lot 4 be amended to reflect the 
reduction in buildable area of 4155 sq. ft. " 


The City Manager RECOMMENDS approval of the foregoing 
recommendations of the Development Consultant and Director 
of Finance. 


As approved by Council July 1975 
As approved by Developmsnt Permit 
Reduction 


64,155 sq. ft. 
60,000 
4,155 sq. ft. 


FOR COUNCIL AQiiQU SEE PAG£(S) .S?,2 


425 


REPORT TO COUNCIL 
FROM ALDERMAN RANKIN, CHAIRMAN, AND ALDERMAN SWEENEY, MEMBER 

STANDING COMMITTEE OF COUNCIL ON COMMUNITY SERVICES 


JUNE 15, 1976 


A meeting of the Standing Committee of Council on Community 
Services was held on Tuesday, June 15, 1976, in the No. 1 
Committee Room, Third Floor, City Hall, at approximately 12:00 
Noon . 

PRESENT : Alderman Rankin, Chairman 
Alderman Sweeney 

ABSENT : Alderman Boyce 

Alderman Marzari 
Alderman Volrich 

COMMITTEE CLERK: H. Dickson 


There being no quorum present, this report is submitted by Alder- 
man Rankin, Chairman of the Community Services Committee, and 
Alderman Sweeney for Council's consideration. 


RECOMMENDATION 

1, White Lunch Cafeteria, 124 West Hastings Street - 
Police Report 

The Community Services Committee, at its meeting on April 8, 
1976, after considering a Police Department report on the opera- 
tion of the White Lunch resolved: 

"THAT the report from the Police Department on the 
White Lunch and Golden Crown Restaurant be received; 
that the Police Department discuss with Mr, Eugene 
Mah methods he can employ to improve the operation; 
and that the Police report back to the Community 
Services Committee on the operation of the White 
Lunch and Golden Crown Restaurant in two months." 

The Committee had before it for consideration a report dated 
June 1, 1976 from the Police Department regarding the White 
Lunch Restaurant and a report dated May 31, 1976 from the Gas- 
town Team of the Vancouver Resources Board and a written submission 
I'rom Ms. Pam Sleeth of the Gastown Team (copies circulated). 

Appearing before the Committee on this matter were Inspector 
V. Lake, i/c Vice Squad of the Police Department; Constable 
Storrie; a Mr, Downie of the Gastown Team; the City Director of 
Permits 8i Licenses; and Lawyer Robert C. Gardner with his clients, 
Mr, and Mrs, Eugene Mah - operators of the White Lunch Restaurant. 

Inspector Lake presented those present with additional Police 
reports dated 9th and 11th June 1976 (copies also circulated) 
which provided information up to the period of June 4, 1976 on 
the operation of the White Lunch Restaurant, 

There was considerable discussion on this matter during which 
Mr, Gardner explained he appeared with his clients on June 3, 
1976 before the Liquor Administration Branch for a hearing and 
that the Liquor Administration Branch had reserved a decision 
on the matter of the White Lunch pending any action by the City 
of Vancouver , 
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Clause No. 1 Continued 

Mr, Gardner maintained his clients have done every- 
thing possible to correct infractions which have occurred on 
the premises; that warning signs have been posted that minors 
are not to consume liquor on the premises; and that there is no 
factual evidence provided by the police that minors are being 
served liquor by the operator of the White Lunch, 

However, the police reported the situation is a serious 
one and that there appears to be a lack of co-operation with 
the police by the proprietor, Mr, Mah, Members of the Gastown 
Team reiterated this point and pointed out that a large number 
of .juveniles have been picked up by the police in alleged states 
of intoxication and brought to the Gastown Team headquarters. 

The two Aldermen noted this cafeteria style of licensed 
premise is unusual in the City and probably should not have 
been issued a liquor license in the first place, 

Mr, Gardner proposed that the restaurant could be divided 
with only one section being licensed and that minors could be 
banned from this section and that alcohol beverages could be 
served by waiters only; therefore the onus of serving alcohol 
to minors would be on the waiter, 

Mr, Gardner warned that a suspension of a liquor license 
for this type of establishment could result in persons bringing 
their own liquor into the establishment. 

The two Aldermen agreed there was more than ample evidence 
before them to warrant some action and following discussion, it 
was 

RECOMMENDED 

THAT Council request the Liquor Administration Branch 
to cancel the liquor license for the ground floor of 
the White Lunch Restaurant at 124 West Hastings Street, 

(DELEGATION REQUEST - SEE REPORT I(i)) 
INFORMATION AND RECOMMENDATION 

2 . Preventive Health Measures for Vancouver 

The Community Services Committee, at its meeting on April 
29, 1976, upon receipt of a report from the Medical Health 
Officer, Dr. G. Bonham, which detailed deficiencies in the 
health of the citizens of Vancouver, resolved: 

"THAT the Medical Health Officer be asked to report 
back to the Community Services Committee with any 
specific recommendations he wishes to make which 
may lead to an improvement in the general health 
of the citizens of Vancouver," 

Accordingly, the Medical Health Officer responded with a 
"working paper" on preventive health measures which was placed 
before the Committee this date for consideration (copy circulated) . 
The Medical Health Officer reviewed his working paper with the 
two aldermen and the following notes were taken under the 
headings listed: 

PART A 

1 . Dental Disease 

The benefits of a dental care services program would be 
meager compared with the tens of millions of dollars required 
to implement such a program. 


Continued on Page 3. 
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Fluoridation is the best approach to combating dental 
diseases; two previous public votes in Vancouver received over 
507() of votes in favour but required a 60% ma.jority to pass. 

The last public vote conducted throughout the GVRD 
in 1968 resulted in a 55% "yes" vote but a 60% majority 
was required . 

It was pointed out Vancouver and Calgary are the 
only two major cities in Canada which do not have fluori- 
dated water supplies. Following discussion, it was 

RESOLVED 

THAT the Medical Health Officer be requested to 
prepare a detailed report for Council on the 
fluoridation of the water supply. 

2 . Perinatal Health 

The Health Department's program of nutrition in pregnancy, 
which was adopted by the British Columbia Medical Association, 
is the only policy of its kind in the world. Two projects 
have been started . 

It was noted that two grants of $60,000.00 each would be 
required to operate these two projects from 1st July 1976 to 
30th June 1977. The Medical Health Officer explained he has 
virtually exhausted efforts to obtain funding from other 
sources . 

It was suggested that the Medical Health Officer could 
prepare a report to Council outlining costs of a full program 
or a part time perinatal program. Following discussion, it 
was 

RESOLVED 

THAT the Medical Health Officer prepare a report 
to Council on this matter. 

3 . Abortion and Birth Control 

During discussion of this matter, the Medical Health 
Officer reported that the Pine Street clinic at 4th Avenue 
handles approximately 50 patients per day and of this one- 
third are for birth control, one-third are for venereal 
disease and one-third are for other types of assistance. 
It was stated that doors to the clinic must be closed an 
hour early so that staff can finish their workload within 
the allocated hours. It was noted that this clinic is 
short approximately $8000.00 if it is to continue operating 
at its 1975 level of service. 

It was also noted the Family Planning Association of B.C. 
has also had a budget cut which will not permit their 1975 
level of service; that it would cost approximately $4000.00 
per month to operate a weekly evening clinic at five Health 
Department Unit locations or, at a lesser cost, once a week 
at a different location each evening. The Medical Health 
Officer indicated it may be possible to acquire 70% of the 
funding for this program from Provincial sources. Following 
discussion, it was 

RESOLVED 

THAT the Medical Health Officer report on this 
matter to Council. 


Continued on Page 4 
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4 , Alcoholism 

It was noted in the report that one area for which the 
City currently has a direct responsibility is its own 
employees and that occupation based alcoholism treatment 
programs operated by major private corporations have been 
relatively successful in combating alcoholism amongst 
employees. 

It was suggested that the City of Vancouver should 
develop its own internal program for employees who are 
inflicted with alcoholism, and following discussion, it was 

RECOMMENDED 

THAT Council appoint a staff committee under the 
direction of the Medical Health Officer to investi- 
gate feasibility of the City implementing an 
occupational health program for alcoholic employees. 

PART B 

1 . Preventicare Project 

Following a brief discussion of this matter, it was 
RESOLVED 

THAT the information contained in this sub-heading 
be received for information. 


2 . Rubella 

The Medical Health Officer reported that approximately 
85% of young children have now been immunized against rubella 
but that 20% of young adult women are still susceptible. It 
was noted the Medical Health Officer plans to report on this 
matter at a later date, and it was 

RESOLVED 

THAT this matter be received for information. 


3 . Hearing 

The Medical Health Officer reported a study of hearing 
service needs for Vancouver is currently under way by Dr. 
George Mencher of Dalhousie University and that the Medical 
Health Officer will be reporting on this matter in September. 
Following discussion, it was 

RESOLVED 

THAT this matter be received for information. 


The meeting adjourned at approximately 1:35 P.M. 

FOR COUNCIL ACTION SEE PAGEfS) 


REPORT TO COUNCIL 
VEHICLES FOR HIRE BOARD 


June 9, 1976 


TO: Vancouver City Council 
CLASSIFICATION: RECOMMENDATION 


1. Application to Operate Charter Limousine Service: 
Pacific Limousine Services Ltd. 


The Board had for consideration a Manager's Report dated 
May 14, 1976, (circulated) in which the Director of Permits and 
Licenses reported on an application of Mr. Abner Chong, and 
Mr. Auk Haw for a Vehicles for Hire License to operate a charter 
limousine service to be known as Pacific Limousine Service, catering 
mainly to Chinese, Japanese, and Korean passengers. 

The Director of Permits and Licenses advised the three compan- 
ies presently operating charter limousine services in the City had 
a total of seventeen vehicles which were not used to their full 
capacity. A year ago the Board turned down an application on the 
ground there were sufficient vehicles already operating. 

Representatives of the three existing charter limousine service 
companies - Mr. John Reinbach, BOwell McLean Motor Co. Ltd.; 
Mr. R.E. Slavin, Burnaby Limousine Services Ltd.; and Mr. H. Cole, 
Executive Limousine Service Ltd. appeared before the Board and 
submitted they were willing to put more vehicles on the road, but 
the level of demand for the service did not warrant it. They were 
not aware of any deficiencies in their service to tourists from 
Pacific Rim countries and language differences had never presented 
problems . 

Mr. Chong, Mr. Haw, and their legal representative, Mr. R. C. 
Gardner, addressed the Board in support of the application and 
advised they were requesting five licenses to operate limousines 
with interpreter-guides to escort ethnic groups from the Orient. 
Both applicants were Certified General Accountants by profession, 
operating their own company, and had strong ties with ethnic organiz- 
ations and the Trade Consulates of Pacific Rim countries. They 
had conducted a feasibility study on the estimated 2,500 to 5,000 
first class tourists from the Orient passing through Vancouver each 
month and as a result concluded the proposed service was needed and 
would be economically viable. 

During discussion concern was expressed that too many vehicles 
in the highly specialized charter limousine field would result in 
reduced earnings for drivers. However, the applicants argued there 
was room for fair competition and their operation would not diminish 
the earnings of the other three companies. 

After further discussion it was 

RECOMMENDED, 

THAT approval be given to Mr. Abner Chong and 
Mr. Auk Haw to operate a charter limousine service 
with a maximum of three limousines, subject to the 
equipment meeting the approval of the City License 
Inspector . 

The Chairman indicated to the representatives of the existing 
three charter limousine service companies they would have an 
opportunity to address Council on the matter if they so desired. 


Cont'd . . . 
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2. Complaint re Impounded Car: 
Mr. Larry Boden 

At the request of the Chairman, the Board heard representations 
from Mr. Larry Boden, owner of an automobile reported stolen in 
April, 1975, which remained untraced until January, 1976, when it was 
located in a storage lot operated by Busters Auto Towing Service, 
by which time storage fees amounted to $930. 

The Chairman advised he had referred the matter to the Board 
for resolution when his informal discussions with the three parties 
concerned reached an impasse: Mr. Boden contending he should not 
have to pay the storage fee and should, in fact, be compensated for 
the loss of use of his vehicle; the towing company refusing to 
release the automobile until the storage charge had been paid; and 
the police disclaiming responsibility because an incorrect license 
number had been recorded at the time of the original theft report, 
thus resulting in the failure to locate the vehicle during subse- 
quent investigation. 

The Board was addressed by Mr. Boden; Mr. K. Vanderspek, and 
Mr. W.J. Bott for Busters; Staff Sergeant G. Dalton and Detective 
A.G. Mason, Vancouver Police Department. Consideration was also 
given to a letter dated June 4, 1976, signed by Mr. J.F. Hendren, 
Supervisor of the Claims Division of I.C.B.C. (circulated) establish- 
ing the value of a 1963 Chevrolet II, 4-door station wagon, in the 
alleged condition of Mr. Boden ' s vehicle, at $200 plus tax. 

Following discussion, and with the approval of Mr. Boden, and 
Mr. Vanderspek for Busters, it was 

RECOMMENDED, 

A. THAT Mr. Larry Boden receive the sum of $250 com- 
pensation from the City subject to his agreement to 
waive ownership of his automobile - license number 
PLC 096. 

B. THAT Busters Auto Towing Service be authorized to 
assume ownership of Mr. Boden ' s automobile - license 
number PLC 96. 


FOR COUNCIL ACTION SEE PAGE(S),..5S2 
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CITY OF VANCOUVER 
SPECIAL COUNCIL - JUNE 24, 1976 
PUBLIC HEARING 


A Special Meeting of the Council of the City of Vancouver was 
held on Thursday, June 24, 1976, at 7:30 p.m., in the Ghmnasium of 
the Champlain Heights Coiranunity School, 6955 Frontenac Street, 
for the purpose of holding a Public Hearing to amend the Zoning 
and Development By-law. 

PRESENT: Mayor Phillips 

Aldermen Bird, Cowie, Harcourt, Marzari, 
Rankin and Volrich 


ABSENT: Alderman Bowers) ,^ c \ 

, „ V (Leave of Absence) 

Alderman Boyce ) 

Alderman Kennedy 

Alderman Sweeney (Leave of Absence) 
CLERK TO THE COUNCIL: M. Kinsella 


COMMITTEE OF THE WHOLE 


MOVED by Aid. Bird, 
SECONDED by Aid. Cowie, 

THAT the Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair, to consider proposed amendments to 
the Zoning and Development By-law. 

- CARRIED UNANIMOUSLY 


1. Champlain Heights - Portion of 
Areas E and F (Enclaves 2-8 
and 12 - 21) 


An application was received from the Director of Planning 
to re zone the lands generally bounded by Boundary Road, Enclave 
1, Blake Street, Champlain Crescent, City Park and S.E. Marine 
Drive from (RS-1) One Family Dwelling District to (CD-I) 
Comprehensive Development District. 

The CD-I By-law will restrict the form of development to the 
following uses and density: 


USES : One-Family Dwelling 

Two-Family Duplex Dwelling 
Two-Family Semi-Detached Dwelling 
Townhouses 

Apartments (including those for 

senior citizens) 
Park and Playgrounds 
Personal Care and Private Hospital 

(excluding surgical facilities) 
Local Convenience Stores (not to exceed a 
total of 4,000 square feet) 
Customarily Ancillary Uses (including off- 
street parking and loading) 

DENSITY : Shall not exceed a total of 1,850 dwelling 
units . 


The Director of Planning further recommends that 'Personal 
Care and Private Hospital (excluding surgical facilities)' 
and 'Local Convenience Stores (not to exceed a total of 
4,000 square feet)' be added as permitted uses to the CD-I 
By-Law. 

(NOTE : When notification was conducted, these uses were 
included as they are in the draft CD-I By-Law) . 


cont'd. 


Special Council (Public Hearing), June 24, 1976 

Champlain Heights - Portion of 
Areas E and F (Enclaves 2-8 
and 12 - 21) (cont'd) 


And subject to the following: 

A. OVERALL CONDITIONS OF DEVELOPMENT FOR ENCLAVES 2-8 
AND 12 - 21 

1) The detailed scheme of development for each 
Enclave be first approved by the Director of 
Planning following advice from the Urban Design 
Panel, having particular regard to the overall 
design, the "Implementation Report - Development 
of Areas E and F - Champlain Heights" approved 
in principle by Council on May 6, 1976j the 
provision of suitable open space, retention of 
specified trees, spacing of buildings, daylight 
and sunlight to all habitable quarters, land- 
scaping, garbage collection facilities, vehicular 
ingress and egress and off-street parking. 

2) All utilities are to be provided underground 
including electrical, television cables, tele- 
phone, etc. 

3) That the Director of Planning in dealing with 
the detailed scheme of development for each 
Enclave shall have due regard to the integration 
and relationship of all Enclaves. 

4) All buildings are to be set back 25 feet from 
any collector road and 15 feet from Enclave 
parking areas. 

B. SPECIFIED CONDITIONS OF DEVELOPMENT FOR ENCLAVES 2-8 
AND 12-21 

See the attached set of conditions dated "June 7, 1976" 

(Attached Conditions referred 
to on file in City Clerk's Office) 

The application was approved by the Director of Planning, 
and also the Vancouver City Planning Commission who commented as 
follows : 

"That the Commission concur with the City Manager's 
report dated March 4, 1976, on Areas E and F, 
Champlain Heights; 

AND FURTHER RECOMMEND that Item (g) Local Convenience 
Stores, be added to the permitted uses under the CD-I 
By-law. " 

Mr. R.R. Youngberg, Assistant Director Area Planning, 
reviewed the proposed development for the information of the 
meeting. 

The Council heard delegations as follows: 

Mrs. B.A. Fenwick, representing Killarney Champlain Citizens 
for Action, filed a brief and stated that the community be 
involved in the development of this area from the implemen- 
tation stage onwards. The association also requested that 
Enclaves 9, 10 and 11 be retained as residential. The 
Killarney Champlain Citizens for Action is concerned about 
the closing of the Information Centre on June 30th because 
of lack of funds. 


cont'd. . . . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Haro-Smithe Connector: 

Request for Lease Extension (cont'd) 

The position of the British Columbia Automobile Association 
leasing of surplus lands jointly with United Equities Limited is 
set out in the report. Alternative proposals for Council's 
consideration are referred to and after due consideration, it was, 

MOVED by Aid, Phillips, 

THAT Sidmont Investments Ltd. be offered the choice of one of 
the following two proposals: 

(a) no change in the Council decision of June 23, 1970, i.e. 
'that lease extensions be not granted but that after 

the lease expirations, such leases be continued on a 
month-to-month basis. ' 

(b) continue the present arrangements until July 31, 1971 
when the current term lease to Sidmont expires and then 
enter into lease extension from August 1, 1971 to 
October 31, 1972 on the portion of the site now occupied 
by them at a rental based on 9-3/4% interest on the 
Estimated Market Value, plus an amount equal to land 
taxes as if levied. 

Estimated rental at 9-3/4% of $250,000.00 $24,375.00 
Taxes on Land only 7,200.00 

$31, 575.00 
per annum 

or approximately $2,630.00 per month 

the condition being attached, however, that a letter of intent 
will be filed with the City to the effect the proposed hotel 
construction will proceed within 1971. 

- CARRIED 

Balance of Property Matters 

MOVED by Aid, Linnell, 

THAT Clauses 1 to 7 inclusive of the report of the Board of 
Administration (Property matters), dated September 18, 1970, be 
adopted . 

- CARRIED 

C. Classes for Expectant Parents and Rental 

Accommodation for Classes and for Child Health Centres 

The Board of Administration, under date of September 16, 1970, 
submitted a report setting out report of the Medical Health Officer 
respecting additional classes for expectant parents and rental 
accommodation for classes for expectant parents and child health 
centres. The recommendations are summarized as follows: 

"1. The expenditure of $1,261.73 be approved, effective 

immediately, for purchase of equipment described in the 
attached Schedule A for an additional teaching centre 
for Classes for Expectant Parents, 

2. The approval of $470.00 for rentals in 1970 for 
decentralized Health Department programs. 

3. The additional funds be provided from Contingency Reserve. 


cont 'd 


Special Council (Public Hearing), June 24, 1976 

Champlain Heights - Portion of 
Areas E and F (Enclaves 2-8 
and 12 - 21) (cont'd) 


The association also considers it important that development 
of social amenities such as community centre, traffic lights, 
schools, etc., keep pace with the housing development. The 
association supports the development plan and requests that 
it proceed as soon as possible. 

(At this point in the proceedings. Alderman 
Cowie left the meeting.) 

Mr. Yusuf Adatia representing La Petite Maison Co-Op, 
indicated his group will be making application for Enclave 
18 for development as a co-operative. His association has 
35 signed members and 100 members on a waiting list. The 
association supports the rezoning application. 

Ms. Diane Matters stated that while not opposed to the 
proposed rezoning, she had some general comments on the 
development. She suggested consideration be given to 
inclusion of a laundromat and cafe. She also pleaded that 
Council consider approving additional retail space to permit 
more than one convenience store in the area. She further 
suggested that there should be a limit on the number of 
units owned by any one person. 

Mr. A. Dolmat opposed the project on the basis that the 
density proposed is too high and also it would provide 
too many 'rental' projects. 

Mr. S. Dolmat opined that the proposed development would 
lead to overcrowding of the schools. He is in favour of 
more single-family development. 

Mr. C.V. Nylander, Lawyer for MacMillan Bloedel Limited, 
addressed Council and submitted a brief expressing concern 
that the new residential development could create conflict 
or confrontation with the existing industrial uses in the 
area. He suggested Council consider establishment of a 
green belt or buffer zone between the residential and 
heavy industrial zones. He also expressed a number of 
concerns regarding noise levels. He was advised that the 
acoustical consultant who will be doing a noise survey for 
Enclaves 9, 10 and 11, will be considering all aspects of 
noise levels in the area. Mr. Nylander also submitted to 
Council a report on the feasibility of residential develop- 
ment adjacent to the MacMillan Bloedel plant, prepared by 
Brahm Wiesman in 1973, at the request of the Company. 

Mr. Sol Jackson stated that Enclaves 9, 10 and 11 should be 
retained for residential purposes. He also raised a 
number of questions with respect to the number of rental 
units in the proposed development, whether or not senior 
citizens housing would be developed in Enclave 14 and 
requested information on the present disposition of 
Enclave 1. 

A City staff member replied that Enclave 14 will be developed 
for senior citizen housing. In addition, there will be 214 
rental units in the area being considered for rezoning this 
evening. With respect to Enclave 1, he was advised that the 
City has offered this area for sale on a strata title or fee 
simple basis with plan of development subject to approval of 
the Director of Planning. This area would be developed with 
single-family market housing. 

The majority of the speakers expressed concern over the 
closing of the Information Centre and asked Council to consider 
granting sufficient funds to permit it to remain open for at 
least a further two years. 


cont ' d. 


Special Council (Public Hearing), June 24, 1976 

Champlain Heights - Portion of 
Areas E and F (Enclaves 2-8 
and 12 - 21) (cont ' d) 


Mayor Phillips instructed the Interim Project Manager, 
Champlain Heights, to report to the next meeting of Council on 
the best means of disseminating information to the citizens of 
Champlain Heights, particularly during the development of 
Areas E and F. 

MOVED by Aid. Harcourt, 

THAT the rezoning application be approved subject to the 
use 'Local Convenience Stores (not to exceed a total of 4,000 
square feet)' being amended to read 'Local Convenience Stores 
(not to exceed a total of 8,000 square feet) ' . 

- CARRIED UNANIMOUSLY 

(Underlining denotes 
amendment) 

MOVED by Aid. Harcourt, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Volrich, 

THAT the report of the Committee of the Whole be adopted and 
the Director of Legal Services be instructed to prepare and bring 
in tbe necessary amendments to the Zoning and Development By-law. 

- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 8:50 p.m. 

***** 


The foregoing are Minutes of the Special Council Meeting 
(Public Hearing) of June 24, 1976, adopted on July 13, 1976. 
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CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, June 29, 1976, in the Council Chamber, 
commencing at 2:00 p.m. 

PRESENT : Mayor Phillips 

Aldermen Bird, Bowers, Cowie , 

Harcourt, Kennedy, Marzari, 
Rankin, Sweeney and Volrich. 

ABSENT : Alderman Boyce (Leave of Absence) 
CLERK TO THE COUNCIL : D.H. Little. 

PRAYER 

The proceedings in the Council Chamber were opened with 
prayer . 

'IN CAMERA' MEETING 

The Council was advised that there were matters to be 
considered 'In camera' later this day. 

ADOPTION OF MINUTES 

•MOVED by Aid. Bird 
SECONDED by Aid. Cowie 

THAT the Minutes of the Regular Council Meeting of June 22, 
1976, (with the exception of the 'In Camera' portion), be adopted 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Sweeney 
SECONDED by Aid. Bird 

THAT this Council resolve itself into Committee of the 
Whole, Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 


UNFINISHED BUSINESS & DELEGATIONS 

1. Request for Funds for Park 

Board to Build Tennis Courts . 

The Council received a delegation from Mr. A. R. Haines, 
representing the Parents' AssociSition of McKechnie School, speaking 
in support of the Group's request for Council to provide funds 
for three tennis courts on the McKechnie School grounds. The 
Group are contributing $1,000 and are requesting the City to provide 
$29,000 to complete the project. 

Commissioner May Brown, Chairman of the Park Board, also spoke 
to the Council, giving the Park Board's position on this, and other 
tennis court projects. 

MOVED by Aid. Volrich 

THAT the Park Board be requested, as a priority, to give 
consideration to providing funds for the McKechnie School tennis 
courts in I'Sr77 or in the next Five-Year Capital Program. 

FURTHER THAT the Board be requested to give a report reference 
to Council on its tennis courts plan for the City as a whole. 

- (carried) 

(Aid. Kennedy and Marzari opposed) 

Cent ' d . . . 
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UNFINISHED BUSINESS & DELEGATIONS (Cont'd) 

Request for Funds for Park 

Board to Build Tennis Courts (Cont'd) 

MOVED by Aid. Kennedy (in amendment) 

THAT the City Council allocate $14,000 from Contingency 
Reserve towards the McKechnie School tennis courts proposal. 

- LOST 

(Aid. Cowie, Har court, Rankin, Sweeney, Volrich 
and the Mayor opposed) 

The amendment having lost, the motion by Alderman Volrich 
was put and CARRIED 


2 . Neighbourhood Walks Program 
Canadian Habitat Secretariat 

It was agreed to defer the presentation by this delegation 
until later this day. 


COMMUNICATIONS OR PETITIONS 

Plebiscite - Five Year Plan . 

The Council noted the following letter, submitted by 
Alderman Volrich: 

"The Council has decided that a five-year (or less) capital 
borrowing program should be presented to the voters of Vancouver 
again at the time of the November election. 

i- 

I again express to the Council my serious misgivings about the 
timing of the plebiscite, 

I again question whether we can expect to reach a unanimous 
consensus in this Council as to the form and content of the Plan. 

I again question as to whether it is a good idea to present the 
Plan at the same time as the civic election. 

If Council chooses to reaffirm its decision to go ahead with the 
plebiscite, it will be absolutely necessary for every Member of 
Council to do his or her part to publicly support the Plan. 

It also leaves us with limited time to do everything that is 
necessary to put a Plan together and to bring it before Council 
for approval. Preliminary steps have already been taken to 
review priorities with departmental heads and other civic bodies 
based on the last Plan. 

At this time it is essential to know that the necessaiiy funds 
will be made available to properly present and advertise the 
Plan. The total cost is estimated at $150,000 which is made up 
as follows :- 

Advertising and Public relations $75,000 
City Clerk 75,000 

TOTAL: $150,000 


Cent ' d . 
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COMMUNICATIONS OR PETITIONS (Cont'd) 
Plebiscite - Five Year Plan (Cont'd) 

If Council reaffirms its decision to go ahead, I recommend that 
the above amounts be approved. 

I also recommend that the Finance and Administration Committee 
be authorized to engage an individual and/or firm to carry out 
the advertising and public relations within the limits of the 
budget above specified, " 


Council was reminded of its motion passed on June 15, 1976, 
as follows: 

"THAT a Five-Year Capital Borrowing Program be submitted 
to the electors on November 17, 1976, and the Finance 
and Administration Committee report back to Council on 
an appropriate program" 

MOVED by Aid. Bowers 

THAT the Council motion of June 15, 1976, be amended by 
striking-out the words 'on November 17, 1976' and inserting in 
lieu thereof, the words ' early in 1977". 

- LOST 

(Aid. Bird, Cowie , Harcourt, Kennedy, Sweeney, 
Rankin and the Mayor opposed) 

MOVED by Aid . Sweeney 

THAT the recommendation of Alderman Volrich in his letter 
with respect to the $150,000 be approved, and the matter of an 
advertising and public relations individual or firm be discussed 
'In Camera' later this day. 

- CARRIED UNANIMOUSLY 


CITY MANAGER'S REPORTS 

A. MANAGER'S GENERAL REPORT 
JUNE 25, 1976 

Works & Utility Matters 
(June 25, 1976) 

The Council considered this report which contains four 
clauses identified as follows: 

CI. 1: Closure of Lane East of Brunswick Street 
between 2nd Avenue and the Lane South 

Cl. 2: Reconstruction of Sewers in Poor Condition 

CI. 3: Hiring of Dorsch Consult Ltd. for Combined 
Sewer Overflow Abatement Study 

Cl. 4; Additional Street Lighting for 6th Avenue 

East of Ash Street to West of Willow Street 


Clauses 1-4 inclusive 

MOVED by Aid. Bitd 

THAT the recommendations of the City Manager, as contained 
in Clauses 1, 2, 3 and 4, of this report, be approved. 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S REPORTS (Cont'd) 


Building & Planning Matters 
(June 25, 1976) 


The Council considered this report which contains four 
clauses identified- as follows: 

CI. 1: 'Locked-in' Lots at 1455 East Broadway 

and 1491 East Broadway 
CI. 2: Capitol Theatre Sign, 820 Granville - 

Sign Requiring Special Approval by Council 
CI. 3: GVRD Livable Regional Program - 

Population Targets 
CI. 4: Heritage Building Alteration - 736 Granville 

(Vancouver Block) 


'Locked-in' Lots at 1455 East 
Broadway and 1491 East Broadway 
(Clause 1) 

MOVED by Aid. Harcourt 

THAT consideration of this clause be deferred, pending the 
hearing of the delegations as requested. 

- CARRIED UNANIMOUSLY 


Capitol Theatre Sign, 820 Granville - 
Sign Requiring Special Approval by 
Council 

(Clause 2) 


AM EN O ED 


MOVED by Aid. Harcourt 

THAT the Council approve the design of the Capitol Theatre 
Sign, as submitted. 

- CARRIED UNANIMOUSLY 


Clauses 3 and 4 . 


MOVED by Aid. Harcourt 

THAT the recommendations of the City Manager, as contained 
in Clauses 3 and 4 of this report, be approved. 

- CARRIED UNANIMOUSLY 


Fire & Traffic Matters 
(June 25, 1976) 


The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Parking Meter Checker Program 
Cl. 2: Alterations to Transit Services 

on July 23, 1976 
Cl. 3: Roadway Narrowing, Cedar Crescent 

Clauses 1-3 inclusive 

MOVED by Aid. Harcourt 

THAT Clauses 1 and 2 be received for information, and the 
recommendation of the City Manager, as contained in Clause 3 be 
approved. 

- CARRIED UNANIMOUSLY 

(Aid. Bird, Bowers, Kennedy and Sweeney were opposed 
to the approval of Clause 3) 
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CITY MANAGER'S REPORTS (Cont'd) 
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Finance Matters 
(June 25, 1976) 

The Council considered this report which contains three 
clauses identified as follows: 

Cl. 1: Gastown Merchants' Association Debt 

to the City of Vancouver 
Cl. 2: PNE Grounds - B.C. Pavilion Fire 

Insurance Coverage 
Cl. 3: 'Theatre in the Park' 

Gastown Merchants' Association - 
Debt to the City of Vancouver 
(Clause 1) 


MOVED by Aid. Rankin 

THAT consideration of this clause be deferred pending the 
hearing of the delegation as requested. 

- CARRIED UNANIMOUSLY 


PNE Grounds - B.C. Pavilion 
Fire Insurance Coverage 
(Clause 2) 

MOVED by Aid. Rankin 

THAT the Fire Chief be requested to meet with the P.N.E. 
Board as a result of his inspection of the B.C. Pavilion, 
and subsequently appear before Council with a further report. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Harcourt 

THAT the Director of Finance be requested to report as to 
whether the B.C. Pavilion can be deleted from the City's 
insurance coverage . 

- CARRIED UNANIMOUSLY 


' Theatre in the Park ' 
(Clause 3) 

MOVED by Aid. Bird 

THAT permission be granted to 'Theatre in the Park' for use 
of rehearsal space in the Queen Elizabeth Theatre and, therefore, 
a grant of $1500, equal to the rent, be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY. 
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CITY MANAGER'S REPORTS (Cont'd) 

Personnel Matters 
(June 25, 1976) 

Training Course - 
Computer Services Division 
(Clause 1) 

MOVED by Aid. Harcourt 

TfiAT the recommendation of the City Manager, as contained 
in this Clause, be approved. 

- - CARRIED UNANIMOUSLY 


Property Matters 
(June 25, 1976) 

The Council considered this report which contains five 
clauses identified as follows: 

CI. 1: The Vancouver Chinatown Housing Society 

Extension of Sale Date - S/S Union between 

Campbell and Raymur 
CI. 2: Proposed Easement over Portion of City Lot, 

Vicinity of Abbott & Cordova Streets 
CI. 3: Sub-Lease of Portion of Lot 1, D.L. 2037 - 

S/E Corner Terminal Avenue and Columbia-Quebec 

Connector 

CI. 4: Rental Review - Vancouver Salt Co. Ltd. 

N/S 1st Avenue at Manitoba Avenue 
CI. 5: Sale of Various City-owned Properties 

The Vancouver Chinatown Housing Society 
Extension of Sale Date - S/S Union 
between Campbell and Raymur. 
(Clause 1) 

MOVED by Aid. Harcourt 

THAT the request of the Vancouver Chinatown Lions Society 
for deferment of the sale date from June 30, 1976 to September 
30, 1976, be granted. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Volrich 

THAT the suggestion in the Clause with respect to similar 
requests being handled administratively be received and, therefore, 
all such requests for extension of sale dates be submitted to 
Council for consideration. 

- CARRIED UNANIMOUSLY 

Clauses 2-5 inclusive 

MOVED by Aid. Harcourt 

THAT the recommendations of the City Manager, as contained 
in Clauses 2, 3,4 and 5, be approved. 

- CARRIED UNANIMOUSLY 

B. Rezoning Application - N/W Corner 
of Harold Street & School Avenue. 

MOVED by Aid. Bowers 

THAT the recommendation of the City Manager, as contained 
in this report, be approved. 

- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

C. Design Concept, Phase II, 
Area 6, False Creek 


MOVED by Aid. Rankin, 

THAT the recommendation of the City Manager contained 
in his report dated June 23, 1976, be approved. 

(amended) 

(Aldermen Kennedy and Sweeney opposed) 

MOVED by Aid. Cowie in amendment, 

THAT under the section Pools, Ponds and Lagoons on page 4 
of the report, all the words following the word 'areas' be 
deleted. 

- CARRIED UNANIMOUSLY 

The motion as amended was put and CARRIED. 

Also before Council for consideration was a report dated 
June 29, 1976, from the Acting Director of Social Planning on 
Noise Consideration - Design Concept, Phase II, Area 6, False 
Creek. 

MOVED by Aid. Harcourt, 

THAT the report of the Acting Director of Social Planning 
dated June 29, 1976, be received for information. 

- CARRIED UNANIMOUSLY 

Alderman Sweeney referred to a letter which the University 
Non-Profit Building Society had written expressing its concern 
with specific plans for construction and use of the commercial 
development to be located within False Creek, Areia 6. 

MOVED by Aid. Sweeney, 

THAT the letter from the University Non-Profit Building 
Society dated June 18, 1976, be referred to the Planning and 
Development Committee for consideration of the concerns 
expressed therein. 

- CARRIED 

(Aldermen Bowers, Cowie and Rankin opposed) 

D. Operating and Capital Equipment 
Budgets - Ray-Cam Community Centre 

The City Clerk advised that the VMREU had requested that 
this item be withdrawn from the agenda to permit it time to 
study the report. 

MOVED by Aid. Sweeney, 

THAT consideration of the report of the City Manager dated 
June 25, 1976, on Operating and Capital Equipment Budgets - 
Ray-Cam Community Centre, be deferred to a later meeting of 
Council to permit the Union an opportunity of studying it. 

- CARRIED UNANIMOUSLY 

E. Adjourned Public Hearing of May 6, 1976 
Kitsilano Point Proposed Rezoning and 
Former CPR Right-of-Way Proposed Re zoning 

MOVED by Aid. Bowers, 

THAT Section A of the report dealing with the former C.P.R. 
Right-of-Way be referred to the Mayor to establish a Committee 
of Council to negotiate with Marathon Realty with respect to 
Item 4 of this section of the report; 

FURTHER THAT the adjourned Public Hearing on Section B of 
the report with respect to Kitsilano Point rezoning be reconvened. 
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CITY MANAGER'S REPORTS (cont'd) 

F. Tender No. 767 - 

Laurel Street Land Bridge 

MOVED by Aid. Sweeney, 

THAT the recommendation of the City Manager contained in 
his report dated June 25, 1976, be approved. 

- CARRIED 

(Alderman Kennedy opposed) 

G. Champlain Heights - Areas E & F 
Information Program 

Council noted a letter from the Killarney Champlain Citizens 
for Action Association dated June 28, 1976, requesting an 
opportunity to speak to this report. 

MOVED by Aid. Rankin, 

THAT the delegation from the Killarney Champlain Citizens 
for Action Association be heard this day. 

- CARRIED UNANIMOUSLY 

Mrs. Doris Hartley, Chairperson, Killarney Champlain Citizens 
for Action Association, addressed Council and requested that 
Council grant sufficient funds to permit the Contact Centre to 
remain operating. 

MOVED by Aid. Marzari, 

THAT a grant of $15,000 to the Champlain Heights Contact 
Centre be approved to permit the Centre to continue operating 
for a one year period effective July 1, 1976. 

- LOST NOT HAVING RECEIVED 
THE REQUIRED MAJORITY 

(Aldermen Bird, Bowers, Kennedy, Sweeney and the 
Mayor opposed) 

MOVED by Aid. Rankin, 

THAT a grant of $7,500 to the Champlain Heights Contact 
Centre be approved to permit the Centre to continue operating 
until December 31, 1976. 

- LOST NOT HAVING RECEIVED 
THE REQUIRED MAJORITY 

(Aldermen Bird, Bowers, Kennedy, Sweeney and the 
Mayor opposed) 

MOVED by Aid. Kennedy, 

THAT a grant of $3,750 to the Champlain Heights Contact 
Centre be approved to permit the Centre to continue operating 
for three months. 

- LOST NOT HAVING RECEIVED 
THE REQUIRED MAJORITY 

(Aldermen Bird, Bowers, Sweeney and the Mayor opposed) 

MOVED by Aid. Bowers, 

THAT the recommendation of the City Manager contained in 
his report dated June 25, 1976, be approved. 

- CARRIED UNANIMOUSLY 


The Council recessed at approximately 4:00 p.m. and following 
an 'In Camera' meeting in No. 3 Committee Room, reconvened at 
4:45 p.m. in open meeting. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Classes for Expectant Parents and 
Rental Accommodation (cont 'd) 

The Board of Administration recommends that the recommendations 
of the Medical Health Officer outlined above be approved, since 
discussions with the Medical Health Officer have convinced your 
Board that this can be regarded as an 'unavoidable' expense. 

(Copy of Schedule A referred to is on file in the 
City Clerk's Office) 

MOVED by Aid. Adams, 

THAT the foregoing recommendations be approved. 

- CARRIED 

D. Grant; Vancouver Neurological Centre 

The Board of Administration, under date of September 16, 1970, 
submitted a report setting out report of the Director of Social 
Planning/Community Development in respect of a request from the 
Vancouver Neurological Centre for a grant of $10,000. The following 
is extracted from the report: 

"The Director of the Department of Social Planning/Community 
Development recommends that Council approve a grant of $6,000 
to the Vancouver Neurological Centre in recognition of the 
additional services given to Vancouver's children. The City 
Health Officer endorses this recommendation. The Comptroller 
of Accounts advises the $6,000 would be provided by an 
appropriation from Revenue Surplus-Prior Years, pending the 
final Revenue and Expenditure results at year end." 

The Board of Administration recommends approval of the 
$6,000 grant. 

MOVED by Aid. Bird, 

THAT the foregoing recommendations be approved. 

- CARRIED BY THE 
REQUIRED MAJORITY 


The Committee of the Whole Council recessed at approximately 
12:00 noon to reconvene in open session in the Council Chamber 
at 2:00 p.m. 

The Committee of the Whole Council reconvened in the Council 
Chamber at approximately 2:00 p.m., with the following members of 
the Committee present: 

PRESENT : His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 
Hardwick, Linnell, Phillips, 
Rankin, Sweeney and Wilson 
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G.V.R.D. Matters 

There were no comments with respect to G.V.R.D. matters 
insofar as the Regional District Meeting for Wednesday, 
June 30, 1976, is concerned. 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Sweeney, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Rankin, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


BY-LAWS 

1. BY-LAW TO PROVIDE FOR THE HOLDING 
OF A POLL IN ADVANCE OF ANY CIVIC 
ELECTION OR ANY VOTING BY THE 
ELECTORATE 


MOVED by Aid. Bowers, 
SECONDED by Aid. Volrich, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Bowers, 
SECONDED by Aid. Volrich, 

THAT the By-law be given second and third readings and the 

Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

2. BY-LAW TO DIVERT TO OTHER PURPOSES 

CERTAIN PROCEEDS OF BY-LAWS NUMBERED 
4231 and 4408 


MOVED by Aid. Volrich, 
SECONDED by Aid. Marzari, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Volrich, 
SECONDED by Aid. Marzari, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 
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3. BY-LAW TO AUTHORIZE THE ISSUE OF A 

DEBENTURE IN THE AMOUNT OF $788,963.40 
IN LAWFUL MONEY OF CANADA FOR THE 
OBJECTS SET OUT IN SCHEDULE "B" 


MOVED by Aid. Volrich, 
SECONDED by Aid. Harcourt, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Volrich, 
SECONDED by Aid. Harcourt, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


MOTIONS 

A. Allocation of Land for Lane Purposes 
North 10 feet of the West h of Lot 
15, Block 295, D.L. 526, Plan 590 

MOVED by Aid. Bowers, 
SECONDED by Aid. Bird, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for lane purposes, the following described lands: 

North 10 feet of the West half of Lot 15, Block 295, 
District Lot 526, Plan 590, the same as shown outlined 
red on plan prepared by A. Burhoe, B.C.L.S. dated 
June 17, 1976, and marginally numbered LF 7738, a print 
of which is attached hereto; 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes, and declared to form and constitute portions of 
lane . 

- CARRIED UNANIMOUSLY 

B. Allocation of Land for Highway Purposes 
Portion of Lot "F" (Reference Plan 6934) 
of Parcel "L", Block 76, D.L. 541, Plan 
7339 


MOVED by Aid. Bowers, 
SECONDED by Aid. Bird, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for highway purposes, the following described 
lands : 

All that portion of Lot "F" (Reference Plan 6934) of 
Parcel "L", Block 76, District Lot 541, Plan 7339, 
described as follows: 

Commencing at the most easterly corner of said Lot "F"; 

Thence S440 43' 08" W, 70 feet following in the south- 
easterly limit of said Lot "f"; 

cont'd. . . . 
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MOTIONS (cont'd) 

Allocation of Land for Highway Purposes 
Portion of Lot "F" (Reference Plan 6934) 
of Parcel "L", Block 76, D.L. 541, Plan 
7339 (cont'd) 


Thence N29° 55' 15" E, 72.43 feet more or less, to 
intersection with the northeasterly limit of said Lot 
"F"; at a point 18.5 feet northwesterly from the most 
easterly corner of said Lot "f"; 

Thence S45° 11' 02" E, 18.5 feet, following in the 
northeasterly limit of said Lot "F" to the point of 
commencement ; 

The same as shown outlined red on a plan prepared by 

G. Girardin, B.C.L.S. dated May 31, 1976, and marginally 

numbered LF7720 a print of which is hereunto annexed; 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for highway purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
highway purposes, and declared to form and constitute portions 
of highway. 

- CARRIED UNANIMOUSLY 

1. Seagate Manor 

2831 Point Grey Road 

MOVED by Aid. Rankin, 
SECONDED by Aid. Bird, 

THAT WHEREAS the lands and premises known as Seagate Manor 
were purchased in the year 1969 for the sum of $255,265.06, 
which said sum has been charged to the Point Grey Road Acquisition 
Fund provided for in the 1971-75 Five Year Plan; 

AND WHEREAS on the 18th day of November, 1975, Council 
passed the following resolution: 

"THAT Council express its intent to use Seagate 
Manor for residential purposes for 15 years."; 

AND WHEREAS Council, on the 23rd day of March, 1976, passed 
the following resolution unanimously: 

"THAT all the property surrounding Seagate Manor, 
except for provision of reasonable sideyard and 
backyard areas, be designated as public land and 
turned over to the care, custody and management 
of the Park Board.'" 

THEREFORE BE IT RESOLVED THAT the sum of $150,000.00 be 
transferred from Revenue Surplus to the Point Grey Road Property 
Acquisition Capital Fund. 

- LOST 

(Aldermen Bowers, Cowie, Harcourt, Volrich and the 
Mayor opposed) 

A tie vote having resulted, the motion by Alderman Rankin 
was declared LOST. 
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MOTIONS (cont'd) 


2 . Chinese Cultural Centre Project 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Volrich, 

THAT WHEREAS Vancouver City Council has already approved 
in principle the Chinese Cultural Centre, Senior Citizens' 
Housing and Chinese Garden project; 

AND WHEREAS the project will not only benefit the Chinese 
community but also Vancouver citizens and visitors alike; 

THEREFORE BE IT RESOLVED THAT Council reaffirms its 
support for the Chinese Cultural Centre, Senior Citizens' 
Housing and Chinese Garden project; 

AND FURTHER THAT satisfactory sale or lease arrangements 
be negotiated with the Chinese community; 

AND FURTHER THAT the Federal and Provincial Governments be 
urged to support the project; 

AND FURTHER THAT the Federal and Provincial Governments 
and the Chinese Cultural Centre provide the necessary funding. 


MOVED by Aid. Harcourt, 
SECONDED by Aid. Rankin, 

THAT the foregoing motion be referred to the Planning and 
Development Committee for consideration when the Manager's 
report on the Chinese Cultural Centre Project is before the 
Committee. 


Contribution of City Staff 

to Success of Habitat Conference 

MOVED by Aid. Kennedy, 
SECONDED by Aid. Bird, 

THAT Council pass a vote of particular thanks to the Social 
Planning, Police and Engineering Departments for the contributions 
made by these Departments to the success of the Habitat Conference. 


(Referred) 


- CARRIED UNANIMOUSLY 


ENQUIRIES AND OTHER MATTERS 


Alderman Volrich - 
Retention of Habitat Forum 
Buildings and Artwork 


advised that a niimber of 
people have expressed concern 
about certain dismantling and 
removal of artwork which is 
taking place at the former 
Habitat Forum site. 


Alderman Harcourt advised that 
the Park Board, in co-operation 
with ACSOH, has reached 
agreement on the future of a 
number of the buildings which 
he detailed for Council's 
information. He further 
advised that the artwork is 
being stored until its future 
disposition is determined. 


- CARRIED UNANIMOUSLY 


I 
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UNFINISHED BUSINESS AND DELEGATIONS (cont'd) 


Neighbourhood Walks Program: 
Canadian Habitat Secretariat 

Council earlier this day deferred a presentation from the 
Assistant Director General of Information, Canadian Habitat 
Secretariat, on the Neighbourhood Walks Program which took place 
recently in connection with the Habitat Conference. 

Ms. Pat Carney, Assistant Director General of Information, 
Canadian Habitat Secretariat, addressed Council and circulated 
a brochure detailing the Neighbourhood Walks Program, its goals 
and objectives and containing a number of recommendations. Ms. 
Carney requested that Council initiate a walks program similar to 
that pursued during the Habitat Conference in June, 1976. 

The Mayor thanked Ms. Carney for the presentation. 


The Council adjourned at approximately 5:10 p.m. 


* * * * * 


The foregoing are Minutes of the Regular Council Meeting 
of June 29, 1976, adopted on July 13, 1976. 




CITY CLERK 


Manager's Report, June 25, 19 76 

WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 

RECOMMENDATIONS ; 

1. Closure of the Lane East of Brunswick street Between 2nd Avenue and the 

Lane South, Adjacent Lots A to D of Subdivision 1 and 2, Block 27, D.L. 200A, 
Plan 767 


The City Engineer reports as follows: 

"An application has been received to purchase the unopened 10-foot lane east 
of Brunswick Street between 2nd Avenue and the lane south of 2nd Avenue. The 
applicant proposes to consolidate his abutting lands and the lane into one parcel. 

The south 4 feet of Lot 5 except Parcel A, Reference Plan 2003, Block 27, 
D.L. 200A, Plan 197 is required for lane. 

I RECOWIEND that all the lane dedicated by the deposit of Plan 767 be closed, 
stopped up and conveyed to the abutting owner subject to the following conditions: 

(a) The applicant to pay $19,140. for the closed lane in accordance with the 
recommendation of the Supervisor of Property & Insurance. 

(b) The applicant to provide and register a subdivision plan satisfactory to 
the Approving Officer. The plan to consolidate the closed lane and the 
abutting lands and dedicate for lane the south 4 feet of said Lot 5." 

The City Manager RECOMMENDS that the foregoing report be approved. 

2 . Reconstruction of Sewers in Poor Condition 
The City Engineer reports as follows: 

"There are several very old sewers which have been found to be in an advanced 
state of deterioration and must be reconstructed as soon as possible to prevent 
further flooding or extraordinary maintenance costs. The locations where sewer 
reconstruction is required are as follows: 

(a) 15th Avenue - Oak to Willow 

(NOTE: The block between Willow and Laurel is to be paved in 1976.) 

(b) Parker - Garden Drive to Nanaimo 

(NOTE: A portion of this sewer has already collapsed.) 

(c) Napier - Garden Drive to Nanaimo 

The estimated total cost of the necessary sewer reconstruction is $165,000. 
I RECOMMEND that $165,000 be appropriated as follows: 

(a) $91,000 from Sewers Capital Account 118/7903, 'Prior to Paving-Unallocated.' 

- AND - 

(b) $74,000 from Sewers Capital Account 118/7904, 'Reconstruction and Relief- 
Unallocated. 

The City Manager RECOMMENDS that the foregoing report be approved. 

3. Hiring of Dorsch Consult Ltd. for Combined Sewer Overflow Abatement Study 
The City Engineer reports as follows: 

"In order that detailed design work can be carried out on sewerage facilities 
to reduce combined sewer overflows into False Creek and English Bay from the south, 
it is necessary to conduct a major hydrological study of the sewer system. 

The study area covers approximately 7,500 acres and contains major Greater 
Vancouver Sewerage & Drainage District facilities as well as City sewerage works. 
G.V.S. & D.D. staff representatives have agreed, subject to Regional District 
approval, to participate in the study with the City on a 50/50 basis. 
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Clause 3 Cont'd 

A thorough review of urban runoff models has been carried out, and it has been 
determined that the most suitable urban runoff model available is one called 'QQS' 
(Quantity Quality Simulation) which has been developed by Dorsch Consult Ltd., a 
German consulting engineering firm whose Canadian head office is in Toronto. 'QQS' 
is a highly sophisticated computer model capable of simulating both the quantity 
and quality aspects of urban runoff. 

The basis on which this study will be conducted is that Dorsch Consult will 
supply the QQS program package and the necessary expertise and technical instruc- 
tion to City and G.V. S. & D.D. staff members who will carry out the bulk of the 
work. The projected study cost, which covers consulting fees and computer costs, 
is estimated at $58,500. This does not include costs resulting from City and 
Sewerage District staff time for which no extra funds are required. Funds for 
the City's share of this study, $29,250, are available in Sewers Capital Account 
116/7652, 'Computer Analysis of Sewers.' 

I RECOMMEND that Dorsch Consult Ltd. be engaged to conduct a combined overflow 
abatement study jointly for the City and the Greater Vancouver Sewerage and Drainage 
District at a total cost of $58,500, subject to the Regional District agreeing to 
share the cost on a 50/50 basis." 

The City Manager RECOMMENDS that the foregoing report be approved. 

4. Additional Street Lighting for 6th Avenue East 
of Ash Street to West of Willow Street 


The City Engineer reports as follows: 

"In conjunction with the False Creek Development, the pavement on 6th Avenue 
from a point approximately 300 feet east of Ash Street to a point approximately 
160 feet west of Willow Street is being widened. As all of the present light 
standards are in the way of the new pavement, a complete reconstruction of the 
lighting system is required. Sixteen additional standards are required (a) to 
raise the level of illumination of the roadway to meet present standards for this 
type of street, and (b) to illuminate the additional width of pavement. The light- 
ing on 6th Avenue further to the west is below standard; however, the improvement 
of lighting will not be advanced until the work on that portion of the pavement 
is started. 

The estimated cost of the work in the Ash to Willow portion is $12, 600 » 
Funds are available in the unappropriated Street Lighting Capital accounts. 
I RECOMMEND that: 

(a) Sixteen new street lights be installed on 6th Avenue, from a point 
approximately 300 feet east of Ash Street, to a point approximately 160 feet west 
of Willow Street at an estimated cost of $12,600. 

(b) Funds be provided from unappropriated Street Lighting Capital accounts 
218/7901, 218/7902 and 218/7907." 

The City Manager RECOMMENDS that the above report of the City Engineer 
be approved. 
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BUILDING AND PLANNING /\ - 4 

CONSIDERATION 

1. "Locked- in" Lots at 1455 East Broadway and 1491 East Broadway . 

The Director of Planning reports as follows: 

"Development Permit Application #73747 has been filed by Mr. Klaus 
Schmid, Architect, on behalf of Tayler Construction Ltd. to construct 
a 21 unit apartment building on Lots 14, 15, 16, 17, Subdivision of F, 
Block 155, District Lot 264A (east of mid block on the north side of 
East Broadway between Woodland Drive and Mclean Drive.) 

This development, if constructed, would leave Lot 13 (1491 East Broadway) 
and Lot 18 (1455 East Broadway), both approximately 33' x 122' (4026 sq. 
ft.), as isolated lots; Lot 13 between the proposed development and 
Woodland Drive on the east, and Lot 18 between the proposed development 
and an existing apartment building on the west. Such isolated lots are 
known as a "locked-in" lot. 


PROCEDURE - "LOCKED-IN" LOTS 


The RM-3 Multiple Dwelling District Schedule of the Zoning and Development 
By-law provides in part that the site for any new apartment building 
shall have an area of not less than 6,000 sq. ft. (lot size approximately 
50' X 121') except a lot not less than 5,400 sq. ft. (approximately 
44.65' X 121'), registered in the Land Registry Office prior to September 
6, 1965. 

If a development permit application is received which would create a 
locked-in lot (a lot less than 5,400 sq. ft. in area), then the following 
is the present procedure: 

City Council's resolution of June 18, 1964 provided in part that: 

"All steps be taken by the Planning Department to prevent locked-in 
lots by negotiation with the developer and the owner " 

Present Situation Re: 1455 and 1491 East Broadway 

City records indicate Lot 13 is occupied as a one family dwelling and 
the assessed value is: Land $12,692.00; improvements $5,011.00. Lot 
18 is also occupied as a one family dwelling and the assessed value is: 
Land $12,692.00; improvements $15,683.00. 

Ralph Long & Co., Barristers & Solicitors, on behalf of Mr. & Mrs. E. 
Dobrowolski (owners of lot 13) and Mr. Antonio Bruno (owner of lot 18) 
have submitted letters stating their objection to being left as "locked-in" 
lots. (Appendices I & II). 

The letter from Ralph Long & Co. makes reference to advice given to Mr. 
Dobrowolski by City Hall staff. We have been unable to recall such 
conversation. It is standard practice with such enquiries to advise 
people of the procedure for dealing with "locked-in" lots. 

Mr. Gary Taylor of Tayler Construction Ltd. advises of his willingness 
to^cquire Lot 13 and Lot 18 (Appendices III, IV and V), but is unable 
to arrive at a mutually acceptable price with the owners. 

We have spoken personally to both owners and the developer and it 
has not been possible to resolve the question of the "locked-in" 
lots. All parties have advised that they wish to appear before 
Council as delegations. Development Permit Application #73747 is 
referred to City Council for consideration." 


The City Manager submits the foregoing report for the CONSIDERATION of Citv 
Council. 


DELEGATION REQUESTS: Mr. A. Bruno 

Mr. & Mrs. E. Dobrowlski 
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2. Capitol Theatre Sign, 820 Granville Street - Sign requiring 
Special Approval by Council. 

The Director of Planning reports as follows: 

"Vancouver City Council at its meeting on May 18, 1976, when 
considering the following recommendations of the Director of 
Planning contained in the report of the City Manager of May 14 
1976: 

'It is RECOMMENDED THAT: 

A. City Council approve the proposed Capitol Theatre 
sign - 820 Granville Street (Permit Application 
No. 916) subject to the following conditions: 

(i) The lower 10 feet of the sign to be removable 
and to be removed at owner's cost when re- 
quested by the City Engineer, should he con- 
sider that such removal is necessary. 

(ii) The owner entering into an encroachment agree- 
ment with the City for the removable portion 
of the sign. 

B. The City Engineer and Director of Legal Services be 
authorized to enter into an encroachment agreement 
on behalf of the City. 

C. An annual rental of $6 30 be established for the en- 
croachment and be subject to review every 2^ years.' 

passed the following motion: 

'That this matter be referred to the Urban Design Panel 
for consideration and report to Council.' 

1 . Report of the Urban Design Panel 

The Urban Design Panel at its meeting of May 27, 1976, 
considered the matter after meeting with the Architects 
and the representatives of the Sign Company. The result 
of the Panel's deliberation is contained in the following 
excerpt of the minutes of that meeting: 

' Item 3 (Neon Products) 

For Special Consideration 

820 Granville Street - Capitol Theatre - D.D. 
Entrance Feature & Sign 

Les Metcalf excused himself and left the. meeting for 
this item. 

It was explained to the Panel that this iteir was be- 
fore them at the request of City Council . The design 
had been approved by the former Granville Mall Com- 
mittee (no longer existing as such) and had received " 
the blessings of the Planning Department as well as 
the original design co-ordinating Architects for the 
Granville Mall. 
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Clause No. 2 Continued . 

In view, however, of the situation whereby this sign 
would be resting on a public sidewalk. Council felt 
that the Panel should be consulted as well. The re- 
presentatives for the Sign Company and the Architects 
for the Capitol Theatre explained their design and 
showed that it met with the design criteria laid down 
by the Granville Mall consultants for signs and street 
furniture as this concept touches on both disciplines. 

The Panel has no objection to the idea of a pylon on 
the sidewalk and supports the intended monitor T.V. 
screens for pedestrian information as a useful amenity. 
The Panel, however, objects to the sloping sign portion 
which connects the pylon to the entrance of the theatre. 
The Panel finds this element an unnecessary strong ex- 
pression which will neither enhance the aspect of the 
mall nor the entrance to the theatre. 

RECOMMENDATION ; That City Council be given the Panel's 
view in a report to be prepared by the Panel secretary.' 

2 . Applicant's Position 

A letter, dated June 10, 1976 to the Planning Department 
from Mr. R. M. Oliphant, formerly Vice-President, Sales & 
Marketing, Neon Products Ltd., and now consultant to that 
company, sets out the applicant's interpretation of the 
history of this application and expresses concern at propo- 
sals for changes at this stage. (See Appendix I). 

Mr. Oliphant 's letter states, on page 2, that Neon Products 
were instructed to tell the Architects to include the canti- 
levered slanting beam portion of the sign in their building 
application as part of the building rather than a sign and 
that after such application has been approved. Neon Products 
would apply for fascia signs to go on the sides of this beam 
and for permission to install the kiosk portion. This ques- 
tion has been discussed further with Mr. Oliphant and the 
Architects. As a result of this enquiry, it has been con- 
cluded that while the Architect and Sign Designer collabora- 
ted in producing the design of the sign as a component of 
the Granville Street elevation, the construction detail in- 
cludes provision for supports for the sloping siga structure 
to be bolted to the top of the sloping roof beams of the 
theatre entrance. These supports, the slanting sign struc- 
ture and kiosk portion, are not included in the construction 
contract. These elements are included in the application for 
a permit under the Sign By-law. 

Nevertheless, as noted in Mr. Oliphant 's letter, Jeon Pro- 
ducts Ltd. were, last year, encouraged to proceed with the 
design of the sign as shown in the current applic ition and 
further illustrated by the models which were before Council 
on May 18, 1976. Mr. Oliphant 's letter suggests that Mr. 
Heinz Prosch, the Sign Designer, should be asked lo explain 
the design further if Council wishes. 

3 . Information on Permits 

The following is an extract from a review of the permits ap- 
plied for and issued f©r the Capitol Theatre remodelling: 

(1) Nov. 25, 1974: Development Permit No. 66678 was ap- 
proved subject to conditions, including: 

'All signs to be first approved by the 
Technical Planning Board.' (Flat canopy 
and vertical projecting sign not attached 
to the sidewalk was shown on the drawings) . 
The design of the building, as covered 
by this development permit, was approved 
by the Urban Design Panel. 
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DELEGATIONS. UNFINISHED BUSINESS AND REPORTS 

Disposition of Fireboat J.H. Carlisle 
and Deployment of Personnel 


The Council further considered Board of Administration report 
dated June 22, 1970, in respect of disposition of Fireboat J.H. 
Carlisle and deployment of personnel. The Fire Chief's report is 
contained therein, with the following recommendations: 

"1. That, on completion of the watermains modification and the 
delivery of the two 1,500 gallon pumpers, the Fireboat 
J.H. Carlisle be removed from False Creek and that the Fire 
Hall No. 16 on False Creek be abandoned at that time. 

2. That, to complete the provision of land based protection 
for the False Creek area, authority be granted for tenders 
to be called for the two remaining 1,500 g.p.m. pumpers 
in September, 1970 for delivery at the earliest possible 
date in 1971. These pumpers to replace two 1,050 g.p.m. 
pumpers scheduled for replacement in accordance with the 
programme of apparatus replacement approved by City Council 
at their meeting of February 17, 1970." 

In the matter of disposition of the Fireboat J.H. Carlisle 
once removed from False Creek, the Fire Chief states: 

"It is my considered opinion that the J. H. Carlisle should 
be moored at No. 10 Fire Hall in Burrard Inlet and should 
not be disposed of until I have completed the waterfront 
study. " 

The Board of Administration recommends as follows, and refers 
particularly in the report to the personnel: 

"1. The recommendations of the Fire Chief be adopted. 

2. The J. H. Carlisle be moored at No. 10 Fire Hall in the 
Burrard Inlet and remain unmanned. 

3. The deployment of the personnel be as indicated in the 
Fire Chief's report, attached. 

4. The five (5) least senior Pilots revert to First Class 
Firefighters and the Pilot reverting to Relief Pilot 
maintain their present established salary rate, but receive 
only one third (1/3) of any general rate increase granted 
until such time as the established rate is reached." 

(Copy of Fire Chief's report is on file in the City 
Clerk's Office) 

Earlier in the proceedings the Council received representations 
from the Vancouver Firefighters Union in opposition to removal of 
the Fireboat J.H. Carlisle from False Creek. 

A delegation was received from the False Creek Mill Operators 
Cooperative Association expressing concern that care be taken in 
the timing of the removal. 

The Council noted the City Clerk has received a number of 
letters on the subject. 

A letter, dated September 21, 1970, from the Canadian Merchant 
Service Guild was received this day, against the proposal of removal 
of the fireboat. 


cont 'd . 
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(2) June 23, 1975: Application for Building Permit sub- 

mitted. (Canopy and sign substantially 
as in the current application were 
shown on the drawings) . The applicant 
was requested to obtain approval from 
the Director of Planning for differences 
between Building Permit plans and De- 
velopment Permit plans. 

(3) July 3 and 

July 22, 19 75: Requests from applicant for minor 

amendment to Development Permit on the 
following matters: 

(a) Increase of the Seymour Street 
lobby and decrease of six (6) off- 
street parking spaces as shown on 
Drawing A-4 

(b) The decrease of five (5) off-street 
parking spaces and 513 sq.ft. elec- 
trical room addition as shown in 
Drawing A- 3 

(c) Relocation of interior stairs and 
escalators 

(d) Relocation of wash rooms 

(e) Changes to the Granville Street 
elevation 

(Drawings showed canopy and sign sub- 
stantially as in the current application, 
annotated 'Sign (N.I.C.) to City of 
Vancouver approval", and 'structural 
stl. sign support (see Struct '1 
Drawings . ) ' 

(4) July 7, 1975: Building Permit B. 75000 issued. (Par- 

tial permit for excavation only.) 

(5) Aug. 25, 19 75: Minor amendment to Development Permit 

approved, permitting various changes 
including '5). Changes to Granville 
Street elevation.' (See (3) above). 

This minor amendment was not referred 
to the Urban Design Panel, and design 
clearance was given by the Planning 
Department . 

(6) Aug. 29, 1975: Building Permit B. 75952 issued. (Par- 

tial permit for foundation only) . 

(7) Dec. 18, 1975: Building Permit B. 77222 issued. (Par- 

tial permit for structural shell only) . 

(8) Jan. 19, 1976: Application for Sign Permit. 


It appears, from a review of this application, and the applicant's 
understanding as set out in Mr. Oliphant's letter referred to in 
Section 2 above, that, although no permit covering the sign has 
been approved or issued, the applicant has received considerable 
encouragement from qualified design staff and members of the 
Granville Mall Interim Authority, to develop the design of the 
sign as now submitted. 

Having regard, therefore, to the status of this application and 
to the divergent views of those who reviewed the design last 
year and the report of the Urban Design Panel, Council may wish 
to give approval to the design as submitted." 

The City Manager submits the foregoing report of the Director of 
Planning for the CONSIDERATION of Council. 
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RECOMMENDATION 

3 . G.V.R.D. Livable Region Program; Population Targets . 
The Director of Planning reports as follows: 

"The attached letter from the G.V.R.D. Director of Planning requests endorsement 
by City Council of the 1986 population target for the City of Vancouver of 
498,000. (See Appendix I) . 

The Planning Department's view on the concept of residential growth targets was 
set out in a report to the Planning & Development Committee dated April 30th, 
1975 in which we said we recognized the need to obtain agreement amongst munici- 
palities on growth shares and generally agreed with the targets for Vancouver 
since they were consistent with (although slightly lower) our expectations for 
growth in the City to 1986. We stated that the growth target figures should not 
be unduly explicit and that municipalities should have flexibility in allocating 
the growth within their boundaries providing no other regional criteria were 
affected. Council endorsed the basic concepts and strategies of the Livable 
Region Program and instructed the Planning Department to work out the details 
of the regional planning program as it affects the City. 

The staff of the G.V.R.D. and City Planning Departments have recently met to 
discuss the 1986 growth target of 480,000 originally suggested for the City. 
At this meeting, we stressed the difficulties of accurately predicting growth 
because of uncertainties with respect to the timing of the False Creek and 
Burrard Inlet waterfront developments, success of the residential policies for 
Downtown, and amount of infilling likely to take place in single family areas. 
We did, however, suggest that the staging and trends of developm^jnt at this time 
indicated the 480,000 figure might be exceeded in 1986 and that i target figure 
of roughly 500,000 might be more appropriate. 

Consequently, while we do not disagree with the growth target of 498,000, we wish 
to emphasize that the importance of this figure is in the commitnent of the City 
to accommodate a higher level of population growth than it has in the past rather 
than the precise number itself. 

It is recommended that City Council: 

r^L*!;^ 1986 population target for the City of Vancouver of 498,000 recognizing 
^.thirJh. recti on this figure establishes in accommodating growth ^ 

rather than the significance of the number itself." 

The City Manager RECOMMENDS that the recommendation of the Director 
of Planning be approved. 

4. Heritage Building Alteration - 736 Granville (Vancouver Block) . 

The Director of Planning reports as follows: 

"The Vancouver Block, at 736 Granville Street, was designated 
by City Council as an 'A' category heritage building on March 
9, 19 76. Under the provisions of the designation legislation, 
no exterior alterations may be made without Council's approval. 

Building Permit Application No. 82986 dated Ji.ne 17, 1976 sub- 
mitted by Gerhard Sixta Architects proposes external changes 
involving the entrance-way and canopy on Gramille Street. 

Some changes to the existing signs are proposed, resulting in 
a reduction from the present number of signs cn the building. 
Applications for permits for new signs will be processed when 
received, and reported on as necessary. 
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Clause No. 4 Continued. 


This matter was considered at the meeting of the Heritage Ad- 
visory Committee on June 14, 19 76 when there were insufficient 
members present to form a quorum. The members present resolved: 

'That the Director of Planning be advised that the 
Heritage Advisory Committee has no objection to 
the minor alterations currently proposed for the 
ground floor facjade of the Vancouver Block on 
Granville Street.' 

This recommendation is due to be placed before the meeting of 
the Heritage Advisory Committee on June 28, 1976 for ratifica- 
tion. 

It is RECOMMENDED therefore that the proposed alterations for 
the Vancouver Block as covered by Building Permit Application 
No. 829 86 be approved." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Director of Planning be approved. 


fOR COUNCIL ACTION SEE PAGE(S) i^S 
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MANAGER'S REPORT, June 25, 1976 (FIRE - 1) 

V I. 

FIRE AND TRAFFIC MATTERS 


INFORMATION 



1 . Parking Meter Checker Program 


The City Engineer reports as follows: 

"On January 27, 1976, Council approved the Parking Meter Checker Program 
to enforce the regulations of the parking meter by-law. The Engineering 
Department implementation schedule indicated the checkers would be patrolling 
metered streets in approximately six months (August 1). Some delays occurred 
in agreeing on personnel classification specifications, uniform selection and 
notice payment procedures, however, these have now been resolved and the program 
is still on schedule. 


A new problem has arisen which could delay the implementation of the 
program. This is the collection procedure. The original plan anticipated 
that the Provincial Courts would continue to collect the fine revenues. This 
is in doubt now, since the Provincial Government has given notice that they 
will no longer receive the day to day fines resulting from tickets issued under 
City by-laws that are not processed by information and sunmions. The Director 
of Finance reported on this matter to Council on May 4, 1976 and since that time, 
discussions have been held with the Provincial Government in an attempt to 
resolve the matter. Since it is not known at this time how long negotiations 
may take, the Engineering and Finance Departments are investigating the possibi- 
lity of establishing a special collection section in the Finance Department to 
process the parking meter offence notices in the event that the City will have 
to take over responsibility for collections. This will involve the hiring of 
more staff and the duplication of some work presently done by the Provincial 
Courts. The monies to finance the new collection system could come from fine 
revenues which are adequate for this purpose. The Director of Finance will be 
reporting on the staff requirements and costs for collecting fines in mid-July. 

We do not foresee any other major difficulties and expect the meter 
checker force to be in operation some time in August. Following this, and in 
accordance with Council's instructions, we will report back on the meter 
checker program within three months of commencement of the program." 

The City Manager submits the above report of the City Engineer for 
INFORMATION. 


2 . Alterations to Transit Services on July 23, 19 76 

i 

The City Engineer reports as follows: 

"The #601 rush hour service from Tsawwassen area to Vancouver is to 
be introduced. This service will use the same routing and bus stops presently 
provided for the four existing Fastbus services from the Delta area and will 
use the same terminus on Hornby Street north of Dunsmuir Street. 

The #99 Marine Drive Service will be replaced by the #800 Midway 
Connector. Service frequency will be increased from hourly to half-hourly. 
The same routing and bus stops within the City of Vancouver will be used, 
but instead of operating between New Westminster and a terminus at the Marpole 
Bus Loop, the westerly terminus will be at the Vancouver International Airport 
via the Arthur Laing Bridge." 

The City Manager submits the foregoing report of the City Engineer 
for INFORMATION. 

I 
1 

i 

I 


Cont'd. 
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RECOMMENDATION 


3 . Broadway Narrowing, Cedar Crescent 


The City Engineer reports as follows: 

"A problem exists in the area southeast of Arbutus Street and 16th 
Avenue, in that some of the traffic southbound on Burrard Street continues 
beyond 16th Avenue and finds its way to the south and west on local streets. 
Including Cedar Crescent. This problem results basically from traffic attempting 
to reach the Arbutus area from Burrard Street Bridge. The reverse northbound 
flow also occurs. As a measure to discourage these flows, a request has been 
received from one of the homeowners to narrow the roadway of Cedar Crescent from 
the present 40 foot width to a residential standard of 27 feet between 17th 
Avenue and Cypress Street. He feels he has the support of his neighbours in 
this, and that they are willing to pay the cost as a local improvement. The 
cost will be approximately $60,000, including alteration to the intersection 
of Cedar Crescent, 19th Avenue and Cypress Street. 

We agree that the proposed narrowing should discourage and slow non- 
local traffic, although we are not sure to what degree. Council has approved 
the upgrading of the Burrard->Broadway-Arbutus route for this traffic and 
these improvements to arterial streets should work along with the discouragement 
on the local street to improve the situation. 

Alternatives to the proposed narrowing are construction of a median at 
a cost of about $10,000 to reduce the effective driving width of the street, or 
construction of a diverter at the intersection of Cedar /19th/ Cypress, at a cost 
of about $5,000. In discussions held with the residents, a preference for the 
narrowing to 27 feet has been expressed. 

I RECOMMEND that I be authorized to issue a Local Improvement Petition 
form for the proposed narrowing on the basis that the full cost will be borne 
by the abutting properties." 

The City Manager RECOMMENDS that the foregoing be approved. 


FOR COUNCIL ACTION SEE PAGE(S)J:S^ 
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FINANCE MATTERS 

INFORMATION ; 

1. Gastown Merchants' Association Debt to the City of 
Vancouver 

The following report has been received from the Director of Finance. 

"On May 28, 1976 City Council dealt with a report from myself regarding a debt 
from the Gastown Merchants' Association to the City for clean-up work 
related to the street closures for the Farmer's Market activities in 1974 and 
1975. The charge for 1974 was $3,223.10 and the charge for 1975 was only 
$109.72. At the time the report was considered by Council the Gastown 
Merchants' Association queried the discrepancy between the 1975 bill and the 
1974 bill . 

Council referred the report back to myself to review with the Gastown 
Merchants' Association the discrepancy between the two years. 

The Engineering Department was asked to provide an explanation for the 
difference between the charges for the two years. The following is the comments 
of the foreman involved at the time of the 1974 clean-up. 

"As best that I can remember, the first complaint that we got 
was that the Cherry pits were like ball-bearings, e.g. - Women 
with any kind of high heels could not walk on them as they would 
slide and also some complained of turning their ankles. 

After the cherries, it was apricot pits and then came the Peach 
stones. Also these people were very negligent about the pape^ 
and boxes that were left behind. 

Many Sundays we took the barricades with us to block off parts 
of Water Street so we could flush it going downhill. The same was 
true when they had apples and tomatoes, etc., the bruised or soft 
ones ended up in the street and on the sidewalks, which when 
tried to flush the sidewalks, the store operators complained that 
we were leaving their windows all streaky and spotted from the 
spray. 

All this type of fruit and vegetables that was ground into a pulp 
was quite difficult to clean-up and it usually took quite some 
time to achieve this." 

The Engineering Department also points out that most of the work in 1974 was 
done on Sundays, which of course means overtime pay and further that at the 
time no one seemed to be responsible for the behaviour of the vendors nor the 
hippies who were apparently camping in the area. This continued from July 2, 
1974 through November 1974. 

In 1975 these problems seemed to have been solved. 

Subject to any action that Council may take with regard to the debts owing by 
the Association to the City, the Collections Office will continue to pursue 
collection of these amounts. 

It is anticipated that the Gastown Merchants' Association will wish to appear 
before Council as a delegation when Council considers this report." 

The City Manager submits the above report of the Di.cecto:' of Finance 
to Council for INFORMATION. 

DELEGATION j^QUE^T t- QASTO^gJ J^CH.^T^^ ASSQCIATI.QN 

RECOMMENDATION ; 

2 . PNE Grounds - B.C. Pavilion Fire Insurance Coverage 
The following report has been received from the Director of Finance. 

"The City is required, under its Physical Asset Insurance policies, to revalue 
our assets periodically. This is because we are insuring at full r^placerrent 
value and must avoid the situation of under insuring and thereby acting as a 
co-insurer. This year, the B.C. Pavilion at the PNE was revalued aid the increase 
in value amounts to $2,150,000. The B.C. Pavilion is the key to th? underwritim. 
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Clause 2 Cont'd 

of the City property schedule, by virtue of its value, construction, occupancy 
and susceptibility to a total loss. 

An inspection by the Engineer for the Insurance Brokers revealed a number of 
I disturbing conditions in the building and resulted in a meeting in the B.C. 
Pavilion on March 30, 1976, attended by City staff, including Captain E. Jackson 
of the Fire Warden's Office, PNE staff, and staff of the Insurance Brokers. The 
situation was discussed in detail and a physical tour made to view the existing 
. conditions. The primary problems found were that there is no sprinkler protection, 
the housekeeping in the Art School rented area was very unsatisfactory with 
flammable liquids not being properly stored and other defects that need correction, 
the Dogwood dining kitchen area does not meet the minimum requirements for any 
restaurant facility in the province of British Columbia, and the fire detection 
system should be improved. 

On May 18, 1976, I wrote to Mr. Rennie, General Manager of the PNE, regarding 
the above matters and further pointed out to him that the Exhibition Park area 
contained the most concentrated number of high value structures within the City's 
fire insurance program and that, over past years, the frequency in magnitude of 
losses due to fire in this area were such that the City's entire fire insurance 
rate structure was increased. 

The problem with the B.C. Pavilion has caused us some severe problems maintaining 
our overall insurance coverage, as of course the underwriters are most unhappy 
with their risk on the B.C. Pavilion and many of them have refused to accept any 
increase in valuation of the building unless the proper protective measures are 
taken, and in fact some underwriters have dropped off the City's coverage, 
presenting a quite difficult problem in replacing them. 

Following my letter to Mr. Rennie, a meeting took place between Mr. Rennie, my 
staff, and Mr. Sibbald of Reed Shaw Stenhouse, our insurance brokers, where the 
seriousness of the situation and the need for the installation of a sprinHer 
system was further explained to the General Manager of the PNE. 

: On June 2, the matter was taken up by the PNE Board. I am not aware of what 
\ discussion took place in the Board but, following the meeting, the 3oard of 
Directors sent the following letter to City Council. 

'The Board of Directors of the Pacific National 
Exhibition, at their regular meeting on June 2, 
1976, considered correspondence from the Director 
of Finance, City of Vancouver, in respect to the 
valuations and physical deficiencies of the B.C. 
Pavilion as these matters relate to fire insurance 
coverage. 

The Board respectfully requests that City Council 
give consideration to continuing coverage on this 
property at the present insured value of $5,187,000. 
Thank you for your consideration to this matter.' 

If City Council agreed to continuing coverage on this property at the pre;ent 
insured value of $5,187,000, it means that the City, at a single location, 
would be self-insuring a risk of $2,150,000, something the City has never done 
and never should do. 

The B.C. Pavilion is a City asset - not a PNE asset. The City takes the risk and 
the PNE saves the cost of solving the problem. 

i On June 11, I received a letter from Mr. Sibbald of our insurance brokers, and he 
i pointed out that it appeared that the PNE Board failed to recognize the importancs 

of the installation of an automatic sprinkler system in the B.C. Pavilion. 
, Underwriters consider this building to be the underwriting key to the entire City 
property schedule and a serious fire loss in this building would jeopardize the 
continuance of the City's current property insurance program. He also pointed out 
that it appeared that the PNE Board failed to consider the matter of safety of the 
public in this building. The B.C. Pavilion contains a restaurant ^ith unprotected 
cooking facilities and is very susceptible to the rapid spread of fire. The 
public is permitted entry to the building throughout the year by virtue of the 
restaurant, the Sports Hall of Fame and the Challenger Relief Map located thereir. 
When the PNE fair is in progress, there is a much heavier concentration of people 
in the building. 

Cont'd . . . 
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Clause 2 Cont'd 

, In my opinion, the very worst aspect of the situation is the clanger to human life. 
! The City enforces very strict fire regulations elsewhere and I do not see how we 
i can possibly allow the PNE to fail to meet reasonable standards of fire safety. 

i 

At this time, I have taken the necessary steps to fully protect the values at 
risk in the B.C. Pavilion, as I have no authority to do otherwise. However, I 
foresee extreme difficulties with our underwriters if the sprinkler recommendation 
is ignored. 

I most strongly recommend that City Council not accept the idea of self insuring 
the B.C. Pavilion for the additional $2,150,000 in value, and further most 
strongly recommend that City Council request the PNE to immediately reconsider 
their decision regarding the installation of a sprinkler system." 

The City Manager RECOMMENDS approval of the recommendation of the 
Director of Finance. 

NOTE ; Attached is a memorandum dated June 23, 1976, from the 
Fire Warden to the Fire Chief. 


CONSIDERATION ; 

3. "Theatre in the Park" 

The Manager of The Queen Elizabeth Theatre reports as follows: 

"Each year since 1970 City Council has approved a minute permitting this 
Department to rent lighting equipment to "Theatre in the Park" for $3,600eOO 
and to allow the use of rehearsal space to that amount in The Queen Elizabeth 
Theatre, The net effect of this was that either they had the use of the 
lighting equipment free and paid for the rehearsal space or vice versa. This 
year "Theatre in the Pai4c" does not require the lighting equipment but needs 
the rehearsal space » 

"Theatre in the Paric" has considered the use of Hangar No, 5 at Jericho, They 
consider the rehearsal space in The Queen ETLizabeth Theatre, with its ballet 
bars and dance floor, to be eminently more suitable. The drawbacks of Hangar 
No, 5 are the cement floor which strains dancers' legs, the lack of heating 
and the fact that there is no piano. The relative dampness of the hangar 
would necessitate the piano being stored in a warn and dry place. Tuning and 
cartage of the piano wuld be cost factors. Hangar No, 5 would be deemed a 
usable space for their rehearsals on a last resort basis. 

The Si^jerintendent of the Parks Board stated to me in a telephone conversation 
that he considers Hangar No, 5 to be unsuitable for rehearsals of "Theatre in 
the Park" because of its unheated condition, dairpness and the other reasons 
already stated in this report. 

There is no out-of-pocket cost to the Theatre in the use of the rehearsal 
room and/or recital hall as "Theatre in the Park" pajre the doorman's wages 
when a dooman is called for their rehearsal only. Rental of the rehearsal 
room and/or recital hall is $15.00 per hour. The rehearsal, space is used 
very occasionally, if at all, at this time of the year. 

Permission to "Theatre in the Park" for the use of rehearsal space for D.OO 
hours is in effect a grant in lieu of rent of $1,$00,00 although there js no 
net cost to the City," 

The City Manager submits this matter for Council's CONSIDERATION. 


FOR COUNCIL ACTION SEE PAG£(S) 
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(PERSONNEL - 1) 


PERSONNEL MATTERS 

RECOMMENDATION 

1 • Training Course - Computer Services Division 


The Director of Personnel Services reports as follows: 

"The Director of Finance, on behalf of the Manager of Computer 
Services, has requested that Mr. D. Troyer, a Computer Programmer II, 
in the Computer Services division, attend a five day training course 
offered by Honeywell Information Systems in Phoenix, Arizona, com- 
mencing on July 12, 1976. The content of this course is directed 
towards the 'Theory and Operation of Control Programs' which monitor 
the operation of the City's Honeywell computer system. 

This course and the area of Mr. Troyer 's responsibility are highly 
technical and specialized in nature, and appropriate training in 
such is only offered by Honeywell Information Systems at their major 
development and education centres in the U.S.A. the closest being 
Phoenix, Arizona. Our in-house knowledge of this course material 
is presently limited but considered to be highly essential to the 
effective day-to-day operation of the City's computer system. 

The total cost of this course would be approximately $930 as indicated 
below, plus five days leave of absence with pay. 


Course fee $500 

Air fare 246 

Ground transportation 10 

Accommodation 96 

Meals 78 

TOTAL: $930 


The Comptroller of Budgets advises that the total funds of $930 for the 
attendance of this employee would be available in Appropriation 7030/ 
325 - Data Processing Courses. 

As the cost exceeds $750, which is the upper limit the City Manager 
may approve for such training activity, this training matter is there- 
fore submitted to Council. I recommend that the request of the 
Director of Finance be approved." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Director of Personnel Services be approved. 


FOR COUNCIL ACTION SEE PAGE(S) ..^fi^Q 
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PROPERTY MATTERS 

C0N^3IDEU.ATI0N 

1, The Vancouver Chinatown Housing Society Extension of 

Sale Date; South Side of Union Street Between Campbell & 
Raymur Avenues 


The Acting Supervisor of Property & Insurance reports as follows :- 

"On July 29th, 1975, Council approved the sale of Block 124, 
D.L. 181 & 2037, Plan 16060 to the Vancouver Chinatown Housing 
Society, subject to conditions previously approved in principle 
and subject to the resubdivision of the property to create the 
site. The date of sale was to be the date of issuance of the 
Development Permit or 12 days from approval, being November 2 6th, 
1975. 

The creation of the site was considerably delayed and since the 
Housing Society did not have a legal description, they did not 
apply for a development permit or their financing. Consequently, 
on December 16th, 1975, Council granted an extension of the sale 
date to March 31st, 1976. 

On March 23rd, 1976, City Council approved a second extension 
of the sale date to June 30th, 1976, to enable the Society to com- 
plete financing arrangements with the senior levels of government 
and to obtain their development permit. A third request has 
now been received for an extension to September 30th, 1976. 
The Society advises that they have not received financing com- 
mitments from either the Federal or Provincial Governments. How- 
ever, they have been able to proceed with their development per- 
mit and it is ready to be issued. 

The request from the Vancouver Chinatown Lions' Society for 
deferment of the sale date from June 30th, 1976, to September 30th, 
1976, is submitted to Council for CONSIDERATION. 

As Council has recently had to deal with a number of similar 
requests for extensions of sale dates and as more are anticipated. 
Council may also wish to give CONSIDERATION to granting the Super- 
visor of Property Se Insurance the authority to extend such dates 
in his discretion where it has been established that the Society 
has made every effort to obtain financing and is proceeding as 
diligently as possible toward completing the project. In the 
event a Society is unable to proceed with the development, then 
the Supervisor of Property Se Insurance will report back to Council 
on such matter. 

NOTE TO COUNCIL: 


It is noted thatj due to various extensions approved by Council 
on sales of this type^ receipt by the City of over $1, 000, 000.00 
has been delayed for up to eighteen months. In addition, 
approximately $28, 600. 00 has been lost in taxes, plus approxi- 
mately $36, 100 in interest, as of May Zlst, 1976. 

The following Societies have all had their sale dates extended 
due to the fact that they have been unable to obtain financing . 

I. Chinatown Lions Society - 

The third extension request now being placed before Council. 
$202,500 due on terms at 10% interest (the rate in effect 
when this sale was approved originally, July, 1975). The 
first instalment payment of 10% has been paid and the second 
instalment would have been due May, 1976, however, there 
have been two extensions approved. Sale date is now set 
at June 30th, 1976, with the second instalment due December, 
197 6. 
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Regular Council, September 22, 1970 11 

DELEGATIONS, UNI^INISHED BUSINESS AND REPORTS (cont'd ) 

Disposition of Fireboat J.H. Carlisle (cont'd ) 

MOVED by Aid, Adams, 

THAT the recommendations of the Board of Administration and 
the Fire Chief, submitted by the Board of Administration under date 
of June 22, 1970, be approved, with the exception of recommendation 
by the Fire Chief respecting calling of tenders for 1,500 g,p,m. 
pumpers since this recommendation was adopted by Council on July 9; 

FURTHER THAT this approval be on the understanding the Fireboat 
will not be removed until installation of the four 1,500 g.p.m. 
pumpers and the proposed water main improvements are carried out, 
as referred to in the Board of Administration report. 

- CARRIED 

MOVED by Aid. Bird, 

THAT this whole matter be tabled until the Committee 
respecting waterfront fire protection is able to report to Council 
respecting financial support from the National Harbours Board and 
support from the surrounding municipalities. 

- LOST 

(The motion of Alderman Adams was then put and carried,) 


Works and Utility Matters (cont'd ) 

Closing Lane North of 26th Avenue, East of 
Alexandra Street, together with Lane West of 
Granville Street, North of 26th Avenue (Clause 16 ) 

The Board of Administration reported as follows: 

"The Deputy City Engineer and Supervisor of Property and 
Insurance report as follows: 

'York House School for Girls Society is the owner of all the 
lots in Block 670, D.L. 526 bounded by King Edward Avenue, 
Granville Street, 26th Avenue and Alexandra Street. The 
development of the site has been approved by the Technical 
Planning Board subject to the Society acquiring the lane 
in the block and the dedication of the east 10 feet of the 
site for the future widening of Granville Street. 

We recommend that the lane north of 26th Avenue east of 
Alexandra Street and the lane west of Granville Street north 
of 26th Avenue be closed, stopped up and conveyed to York 
House School for Girls Society subject to the following 
conditions : 

(a) The east 10 feet of Block 670 to be dedicated for the 
future widening of Granville Street. 

(b) The portion so dedicated be leased back to the Society 
for the nominal sum of $1.00 subject to a six months 
notice of cancellation if required for municipal purposes 

(c) The utilities in the closed lane to be abandoned or re- 
routed when required by the City Engineer to his 
satisfaction to the account of the School. 

(d) The School to bear all costs in closing out the lane. 

(e) The block to be consolidated into one parcel to the 
School's account. 


cont 'd 
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(PROPERTIES - 2) 


Clause #1 (Cont'd) 


2. 


Cheshire Homes Society - 


$210, 000.00 due as cash in January, 1975 - three extensions 
have been granted. Sale date is now set at July 8th, 1976. 
Nothing paid on account. 

3 . Southvan Foundation - 

$500,000.00 due on terms at 11% interest. A 25% down pay- 
ment was originally due September , 1975, however, two 
extensions have been granted. Sale date now set at August 
I7th, 1976. Nothing paid on account. 

4. Villa Cathay Care Home Society - 

$213, 000.00 due as cash February 20th, 1975, however, two 

extensions have been granted and sale date now set at 

May 3lst, 1976. Only a 5% deposit has been paid on account. 

It is anticipated that further extensions will be required 
on Sales 2, 3 and 4. Further, on the following sales, the 
City holds options to repurchase in the event construction 
does not commence . Construction starts have been delayed 
due to financing problems with the senior levels of govern- 
ment. 


I . Anavets Senior Citizens' Housing Society : 


The City conveyed title in February , 1973, and development 
was to commence by August, 1974. Council has granted 
four extensions to the repurchase options and develop- 
ment is now to commence by February 28th, 1977. 

2. The Provincial Government: 


The City conveyed title in July 1975 and development was 
to commence by July, 1976. The Adanac Co-operative Housing 
Society, who will be using the land, are still arranging 
financing. The Gov ernment has submitted a request to 
extend the option to September 1st, 1976." 

The City Manager submits the foregoing report of the Acting Supervisor 
of Property & Insurance to Council for its CONSIDERATION. 

RECOMMENDATIONS 

2, Proposed Easement Over Portion Of City Lot, Vicinity of 
Abbott & Cordova Streets 


The Acting Supervisor of Property & Insurance reports as follows: 

"Application has been received from Mr. D.M. Fahey of the 
Eleven Forty Hotels Ltd. requesting the City to grant an 
easement for emergency egress purposes, on Gity Lot 9 Block 
2, O.G.T, Plan 205. 

The applicants are requesting this easement to meet the 
requirements of the Dominion Building Code in connection with 
their alterations to the existing structure on adjoining Lot 
"C" of Lot 8, Block 2, O.G.T. , Plan 205. (See Attached Sketch) 
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Clause #2 ( Cont'd) 


The City Lot 9 is utilized as a surface parking lot and is 
operated by the Downtown Parking Corporation. The area 
proposed for easement is surplus to the parking lay-out of 
this lot and by letter dated May 28, 1976, the D.P.C. General 
Manager has confirmed that the granting of such an easement 
has the approval of the D.P.C. 

It is proposed that the City retain the right of cancellation 
if required for civic purposes, together with other conditions 
as follows :- 

(a) Applicant to maintain adequate lighting over the exit 
area. 

(b) Applicant to maintain adequate barricade to prohibit 
autos or other objects from blocking exit. 

(c) Applicant to pay an annual flat rate amount of $50.00. 

In addition to the foregoing conditions, the Director of 
Legal Services is to include any other clauses to properly 
protect the City's interest herein. 

It is recommended that the Acting Supervisor of Property and 
Insurance be authorized to take the necessary steps to grant 
an easement over that portion of Lot 9, Block 2, O.G.T. Plan 
205. 

And further. 

That the Director of Legal Services be instructed to draw the 
necessary easement docximent to his satisfaction." 

The City Manager RECOMMENDS that the foregoing recommendations of 
the Acting Supervisor of Property and Insurance be approved. 


3. Sub-Lease of Portion of Lot 1, D.L. 2037, Situated: South- 
East Corner Terminal Avenue and Colxjinbia-Quebec Connector 


The Acting Supervisor of Property & Insurance reports as follows: 

"Lot 1, D.L. 2037» situated south-east comer of Terminal Avenue and Columbia- 
Quebec Connector, was offered for lease by tender on September 9» 197i+. 

The site was leased to a Mr. Elie Gareb for a ten year term (5 year 
certain, thereafter on a year to year basis, -subject to a six months 
notice of oancellation) , with a rental based on a flat rate of $^0^.00 
per month for the first two and one-half years and thereafter to be 
reviewed at two and one-half year intervals. 

The area comprises 29,708 square feet and has been developed as a 
parking and vehicle storage area which is blacktopped, fenced, landscaped 
and contains a small wooden frame office building. 

An application has now been received from the Lessee to sub-lease a 
major portion of the premises to Autow Services Ltd. for the remainder 
of the lease term. 

It is RECOMMENDED that consent be given to the lessee, Elie Gareb, to 
sub-lease a portion of Lot 1, D.L. 2037» to Autow Services Ltd., for 
I the remainder of the term of the lease dated February 1, 1975 subject to 
i the sub-lease documents being to the satisfaction of the Director of 

i Legal Services." 

I 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Acting Supervisor of Property & Insurance be approved. 
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Manager's Report, Juae 25, 1976 (PROPERTIES - 4) 


J+. Rental Review - Vancouver Salt Company Ltd. Situated: N/S of 
1st Avenue at Manitoba Avenue 


The Acting Supervisor of Property & Insurance reports as follows :- 


"City Council on August 5th, 1969, authorized the granting of 
a new lease to Vancouver Salt Company Ltd. of Lots 46 & E.75' 
of 47, D.L. 2064. A further resolution of Council on April 27th, 
1971, confirmed the lease commencement date of February 1st, 
1971, a term certain until December 31st, 1988, and the inclu- 
sion of a five-year review clause. 

Negotiations with local representatives of Vancouver Salt Co. 
Ltd. and the Company's head office in Montreal have been carried 
out over the past 10 months. In December, 1975, negotiations were 
temporarily postponed pending clarification of the three-month 
commercial rental freeze by the B.C. Government. The Rental 
Review Commission advised at that time that the rental freeze 
would apply in this case, and the lessee was advised that the 
rental review date would be adjusted to meet the Provincial 
legislation. 

Subsequently, legislation was not proceeded with and the lessee 
was advised that the original dates would apply. 

Negotiations with the lessee's solicitor have resulted in con- 
firmation that Vancouver Salt Company Ltd. concur with the 
land and building rental of $19,050.00 per annum, plus all taxes, 
effective March 1st, 1976. The effective date reflects a delay 
of one month from the prescribed review date and will not affect 
future review dates. 

The proposed rental is comparable to rents paid fo;: other proper- 
ties in the area and is representative of market rtintal. 

Recommended that the Supervisor of Property & Insurance be 
authorized to increase the rental for the subject ]3roperty from 
$8,660.00 to $19,050.00 per annum, plus all taxes, effective 
March 1st, 1976." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Acting Supervisor of Property & Insurance be approved. 
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Manager's Report, June 25, 1976 (PROPERTIES - 5) 


5« Sale of Various City-Owned Properties 

The Acting Supervisor of Property and Insurance reports as follows : 

"Offers to purchase were received by the City Clerk as a result 
of the City's call for tenders, and were opened in public 
June 21, 1976. 

RECOMMENDED that the following offers to purchase be accepted 
and approved under the terms and conditions set down by Council, 
being the highest offers received : 

1. S/W Corner of Victoria Drive and 22nd Avenue (RS-1) 

Lot 1 except East 7 ft. of Lots 9 to 13, Block 16, D.L. 352 
Plan 1344 

Size - 33 ft. X 108 ft. approximately. 

NAME PURCHASE PRICE TERMS CONDITIONS 

Lai Aileen $35,255.00 City Terms 


2. S/S Georgia Street between Skeena and Kootenay Streets (RS-1) 
Lot 11 except South 10 ft., S^s Block 88, THSL 
Plan 2813 

Size - 33 ft. X 107 ft. approximately. 

NAME PURCHASE PRICE TERMS CONDITIONS 

Philadon $28,500.00 City Terms 

Realty Ltd. 


3. W/S Poplar, North of S.E. Marine & N/S S.E. Marine Drive (RS-1) 
between St. George & Poplar 

Lot B, Sub. B, Block 31, D.L. 313, Plan 14166 

Size - 40.3 ft. X 88.6 ft. approximately 

Lot C, Sub. B, Block 31, D.L. 313, Plan 14166 

Size - 41 ft. X 83 ft. approximately. 

Lot E, Sub. B, Block 31, D.L. 313, Plan 14166 

Size - 44 ft. X 83 ft. approximately. 

Lot F, Sub. B, Block 31, D.L. 313, Plan 14166 

Size - 44 ft. X 83 ft. approximately. 

Lot G, Sub. B, Block 31, D.L. 313, Plan 14166 

Size - 44 ft. X 83 ft. approximately. 

NAME PURCHASE PRICE TERMS CONDITIONS 

Susanna $155,050.00 City Terms 

Chan 
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Manager's Report, June 25, 1976 (PROPERTIES - 6) 

Clause #5 (Cont'd) 


N/S S.E. Marine Drive between St. George and Poplar (RS-1) 

Lot A, Sub. B, Block 31, D.L. 313, Plan 14166 
Size - 40.3 ft. X 88.6 ft. approximately 
Lot D, Sub. B, Block 31, D.L. 313, Plan 14166 
Size - 41 ft. X 83 ft. approximately. 


NAME 


PURCHASE PRICE 


TERMS 


CONDITIONS 


Frank 
Nicoletti 


$58 ,050.00 


City Terms 


Lots A and D subject 
to a public utility 
easement in favour 
of the City over the 
Northerly 10 ft. of 
each lot. 


Sidewalk from property 
adjacent to North 
boundary encroaches 
approx. 2 ft. onto 
Lot A. 


5. N/E Corner of King Edward and Ontario Street (RS-1) 

Lot 3, except South 7 ft., Sh Block 1, D.L. 630, Plan 1168 
Size - 33 ft. X 100 ft. approximately 

NAME PURCHASE PRICE TERMS CONDITIONS 

Domenic $34,075.00 City Terms 

Taddei 


6. N/S Adanac between Skeena and Kootenay Streets (RS-1 

Lot 24, except North 10 ft., Sh Block 88, THSL, Plan 2813 AMD. 
Size - 33 ft. X 106 ft. approximately 

NAME PURCHASE PRICE TERMS CONDITIONS 

Philadon $29,500.00 City Terms 

Realty Ltd. 


7. E/S Joyce Street and South of Vanness Avenue (C-1 

Lot 5, except West 7 feet. Block 158, D.L. 37, Plan 2750 
Size - 33 ft. X 125 ft. Approximately 

NAME PURCHASE PRICE TERMS CONDITIONS 

Biagio $47,000.00 City Terms 

Dilauro 
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(PROPERTIES - 7) 


8. E/S Joyce Street and South of Vanness Avenue (C-1) 

Lot 7, except West 7 feet. Block 158, D.L. 37, Plan 2750 
Size - 33 ft. X 125 ft. approximately. 


NAME 


PURCHASE PRICE 


TERMS 


CONDITIONS 


Mario Viola 


$48,250.00 


City Terms 


Below street 
level , purchaser 
will be required 
to enter into a 
bulkhead agreement. 


9. E/S Joyce Street and South of Vanness Avenue (C-1) 

Lot 8, except West 7 feet. Block 158, D.L. 37, Plan 2750 
Size - 33 ft. X 125 ft. approximately. 


NAME 


PURCHASE PRICE 


TERMS 


CONDITIONS 


Mario Viola 


$47 ,600.00 


City Terms 


Below street 
level, purchaser 
will be required 
to enter into a 
bulkhead agreement 


Pole anchor at 
rear of Lot 8 may 
restrict access, 
purchaser to 
satisfy himself 
and bear cost of 
relocation if 
required ." 


The City Manager RECOMMENDS that the foregoing recommendation of 
the Acting Supervisor of Property & Insurance be approved. 


FOR COUNCIL ACTION SEE PAGEfS) ...^^ 


MANAGER'S REPORT 


TO; 


June 25, 1976, 


Vancouver City Council 


SUBJECT : 


Rezoning Application - N.W. Corner of 
Harold Street and School Avenue 


CLASSIFICATION : 


RECOMMENDATION 


The Director of Planning reports as follows: 

"On April 13, 1976, City Council considered a report from the 
Director of Planning dated April 6, 1976 which dealt with the 
above-mentioned application. (Refer to Appendix A for the 
complete text of the report. ) In his report the Director of 
Planning recommended that the application be referred to a 
Public Hearing subject to the form of development being 
restricted as outlined as follows: 


USES: 


FLOOR SPACE RATIO; 


3. 
4. 


HEIGHT; 


OFF-STREET PARKING: 


Senior Citizen Housing containing 
dwelling tuiits, recreation room, 
coffee bar, lounge, storage area, off- 
street parking and loading and custom- 
arily ancillary uses 

Not to exceed a gross floor space ratio 
of 2.0. This is just over the possible 
floor space ratio which could be 
achieved with bonuses under the (RM-3) 
Multiple Dwelling District. This would 
allow the development of approximately 
80 dwelling units. 

Not to exceed ICQ feet or 12 storeys 
plus a basement. 

One space for every six units shall be 
provided. 


The detailed scheme of development shall be approved by the 
Director of Planning following further advice from the Urban 
Design Panel, having due regard to overall design, the provision 
of usable outdoor open space, provision and maintenance of off- 
street parking, loading and garbage collection facilities. 


PROPOSED DEVELOPMENT 

The drawings submitted by th 
Planning Department, Decembe 
opment at an F.S.R. of 4»2l8 
plus basement, 150-foot high 
suites (four for handicapped 
bedroom suites and 1 caretak 
units. A recreation room is 
sundecks, coffee bar and roo 
floor. Storage rooms and lo 
Twenty off-street parking sp 


e Architect, marked "Re 
r 1, 1975" indicate a s 

The design includes 
-rise building containi 
people at ground level 
er's suite, for a total 
provided on the ground 
f lounge are provided o 
ckers are located in th 
aces are indicated south 


ceived City 
cheme of devel- 
a 17-storey 
ng 123 bachelor 
), 31 one- 
of 155 dwelling 
floor and 
n the penthouse 
e basement, 
of the building. 


CALCULATIONS 

Site Area: 

Gross Floor Area: 

(Calculated under RM-3 regulations) 
Floor Space Ratio: 
Number of Units: 
Units Per Acre: 
Height : 


21,828 square feet 

92,068 square feet 

4. 218 

155 

309 

17 storeys plus basement 
(150 feet) 
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Area of Balconies: 


10,920 square feet or 11.68^ 


Site Coverage: Building 


Vehicular Facilities 


5,378 square feet 
6,216 square feet 


25 % 
28 % 

53 % 


Off-street Parking: 


20 spaces 


= 1 space per 
7.7 units 


Recreation Area: Ground Floor 

Penthouse 


733 square feet 
1, 3 74 square feet 

2,107 square feet 


COUNCIL RESOLUTION 

After considering the report of the Director of Planning at the 
May 13 ^ 1976 Council meeting. Council resolved: 

"THAT this whole matter be deferred pending a report 
reference from the Director of Planning, at which 
time Council be informed as to whether the applicants 
will be prepared to proceed based on a floor space 
ratio of less than 4«2l8." 


APPLICANT'S RESPONSE 

The above-mentioned resolution of Council was sent to the appli- 
cant on April 15, 1976 by the City Clerk. A letter to the 
Director of Planning dated May 20, 1976, stated that the Board 
of Directors of the J.W. Smith Foundation concurred with the views 
expressed by their architect in an attached letter dated May 14^ 
1976. The letter from the architect, Mr. H. LeBlond, stated that: 

'To undertake the design of a project knowing it has insuffi- 
cient number of suites to pay for its own operational costs 
would be wasteful. We therefor request that the sponsoring 
society be allowed to proceed at F.S.R. as requested in their 
rezoning application or as comfortably close as possible to 
make the project financially feasible.' 

(Please refer to Appendix B for the full text of the above- 
mentioned letters). 

In addition, the architect included his calculations of average 
unit costs and average monthly rental rates at varying F.S.R.'s 
in the format used for these calculations in the report of the 
Director of Planning, April 6, 1976. The rents quoted, which are 
approximately 20^ higher than the rents outlined in the Director 
of Planning' s report, were as follows: 


"F.S.R. No. of Units Av. Unit Cost Av. Monthly Rental 


1.3 
2.0 
2. 6 
4.0 


100 
154 


50 
78 


$ 32,356.00 
29, 213.00 
28,242.00 
27,465.00 


$ 199.66 


180.81 
174.52 
165.48 


(NOTE: These rents do not include taxes.)" 


Cont'd. 


ANALYSIS 


The Director of Planning believes that the above-mentioned calcu- 
lations supplied by the architect represent a realistic estimate. 
The calculations included in the report of the Director of Planning 
were based on figures provided by the Greater Vancouver Regional 
District in February 1975 as stated in that report. However, 
although the expected rental rates have increased with inflation, 
the difference in rent between developments at floor space ratios 
of 2.0 and 4*0 remains small, being approximately $15.33 per month 
per unit based on the architect's calculations as compared to 
$12.78 as indicated in the Director of Planning' s report of April 
6, 1976. 

The staff of the local office of the Central Mortgage and Housing 
Corporation commented as follows in a letter to the Director of 
Planning dated June I6, 1976: 

'C.M.H.C. would have no objections to the City Planning 
Department's recommendation that the floor space ratio 
for this project be 2. rather than 4« At a F.S.R. of 2. 
the Society could develop 78 units which would result in a 
land value per unit $1300.00. This obviously compares 
favourably with costs of other projects. 

In reply to your question as to how a reduced number of 
units might affect rents, it should be pointed out that, 
should this project go ahead, it will be developed with 
Federal and Provincial rent subsidies. Consequently, 
any minor rent increase attributable to the reduced 
number of units developed on the side will be covered by 
ongoing subsidies.' 


RECOMMENDATION : 

That the application be referred to a Public Hearing subject to 
the form of development being restricted as outlined in the 
report of the Director of Planning dated April 6, 1976 and as 
quoted above. 


The City Manager RECOMMENDS that the foregoing recommendation of 
the Director of Planning be approved. 


FOR COUNCIL ACTiON SEE PA6E{S) 


MANAGER'S REPORT 


June 23/ 197 6 

TO: Vancouver City Council 

SUBJECT: Design Concept, Phase II, Area 6, False Creek 
CLASSIFICATION: RECOMMENDATION 


The Development Consultant reports as follows: 

When Council on June 1, 1976 endorsed the predominantly residential 
concept for Phase II, Area 6, False Creek and referred it to Public 
Hearing, it also resolved that: 

"Further that it be understood that reference to a public hearing 
is subject to Council being assured beforehand that the noise 
considerations had been met satisfactorily". 

Also, the Director of Planning requested guidance from Council on 
all the points raised by the Planning Department to enable him to 
appropriately prepare an Area Development Plan for Phase II for 
presentation to a public hearing. He also requested and received 
guidance fron Council regarding public information on the design 
concept prior to a public hearing. 

Following the Council meeting, the Development Consultant was re- 
quested to submit a report to Council dealing with the above matters. 

The Development Consultant has met with Planning, Social Planning, 
Engineering, Finance and Medical Health and submits the following 
report . 

Noise 

The Director of Social Planning in the Manager's report to Council 
dated May 31, 1976 raised two questions: 

1. Does the technology exist to sufficiently reduce the noise poll- 
ution levels to allow for suitable housing developments? 

The Development Group is assured that the answer is yes. 

The acoustical consultant (Mr. Ken Harford of Acoustical 
Engineering) has investigated the noise levels in Phase II. 
To reduce the noise Mr. Harford, together with the design 
team, has recommended noise abatement treatments of Gran- 
ville Bridge, Hemlock ramp and Anderson Street which the 
Engineering Department find are within budget and are com- 
patible to the bridges structurally. The actual designs 
will be developed jointly by the Engineering Department and 
the design team, on the advice of the acoustical consultant 
and design team, and in consultation with the Planning Department. 

The Official Development Plan sets out guidelines for desir- 
able noise environment for residential developments, which 
guidelines were prepared by Acoustical Engineering. The 
design team and the acoustical consultant certify that these 
guidelines can be satisfied in the proposed residential 
development, and within budgetary limits. 

2. Can adequate noise reduction be attained at the same time as 
achieving the desired social mix and the City's economic goal 
to break even on the development? 


Again the Development Group is assured that the answer is yes. 


Regular Council, September 22, 1970 12 

DELEGATIONS, UNFINISHED BUSINESS AND REPORTS (cont'd ) 

Closing of Lane 

York House School (cont'd ) 

(f) An agreement to the satisfaction of the Corporation 
Council and City Engineer. 

The School has requested that the closed lane be exchanged 
for the 10 foot widening strip for Granville Street. 

The School has requested Council's permission to appear as 
a delegation regarding this matter.' 

Your Board RECOMMENDS that the recommendations of the 
Supervisor of Property and Insurance and the Deputy City 
Engineer be adopted and that the matter of the exchange of 
the lane and the street widening strip for Granville Street 
be advanced for Council's consideration." 

A delegation was heard from the York House School in support 
of special consideration to the School for its lands involved 
in the exchange. 

MOVED by Aid. Adams, 

THAT the report of the Board of Administration be adopted 
subject to the lane allowance reverting to the City at the nominal 
sum of $1.00 should it not be continued to be used for school 
purposes . 

- CARRIED 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

E, Grant Requests 

The Board of Administration, under date of September 17, 1970, 
submitted a report of the Director of Social Planning/Community 
Development on the following outstanding grant requests: 

Family Service Centres 

Boys' Clubs of Vancouver 

St. James Church, Social Service 

Neighbourhood Services Association 

Comments are made in each case and the following is extracted 
from the report of the Director of Social Planning/Community 
Development : 

"Considering the present state of the City budget and the 
time involved in researching these requests, the Director 
of SP/CD asks Council to instruct him as to whether the 
aforementioned outstanding grant applications should be 
reviewed and reported on in the usual manner." 

MOVED by Aid. Rankin, 

THAT the Director of Social Planning/Community Development 
be requested to review and report on these grant applications as 
soon as possible. 

- CARRIED 

F . Youth Programmes: Riley Park and Clark Park 

MOVED by Aid. Adams, 

THAT the report of the Board of Administration dated 
September 4, 1970, forwarding interim report of the Director of 
Social Planning/Community Development on youth programmes in 
respect of Riley and Clark Parks, be received for information. 


- CARRIED 
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The design team, the acoustical consultant and the Develop- 
ment Group have all stated that the residential development 
will meet the noise guidelines while achieving the desired 
social mix, recapturing the City's front end expenditures 
and meeting the twin objectives of liveability and af fordability . 
The Medical Health Officer has requested assurances that the detail 
design will include features which will avoid sleep disturbance. 
The design team and the acoustical consultant have described the 
range of techniques available including noise baffles installed in 
the windows, double glazing, location of bedroom units, use of 
sound absorbing materials, etc. The design team has agreed to 
deal with these matters in the detailed design stage so as to achieve 
the guidelines contained in the Official Development Plan for inter- 
iors of units. 

Because noise is such an important consideration, the Director o± 
Social Planning has requested additional acoustical consulting which 
will be primarily concerned with the internal environment for housing. 
It will be undertaken by Mr. Stan Wilson, Independent Acoustical 
Laboratories Ltd. of Toronto, and representatives from the Engineering 
and Planning Departments and the Development Group including Ken Har- 
ford, will assist in the review to ensure that all the necessary tech- 
nical inputs are available, for report to Council . 

Streets and Services 

The Engineering Department has requested and the design team have 
agreed that the street running along the southern boundary of the 
site be dedicated as a street at a width of 45 to 53 feet, that the 
open space land on the north of the developed areas be retained in the 
control of the City, and that a narrow street be dedicated on the 
north side of the developed areas on this open space. The City would 
design (co-operatively with the design team) , build and maintain sur- 
facing and services on these dedicated streets* It is pointed out 
that portions of the street along the southern boundary will have 
parking and services below, and that this is subject to satisfactory 
agreements v/ith the City concerning the subsurface space below the 
dedicated streets 

It has also been agreed that the pedestrian streets between the enc- 
laves would be the responsibility of the developers of t \e enclave 
who would design, build and maintain them, thus relieving the City 
of maintenance and liability. 

This understanding is a key point with the Engineering Department - 
satisfactory solutions to servicing and maintenance, as well as to 
garbage handling, deliveries, parking, etc. all flow from this basic 
decision. 

The Development Plans for Area 10 are not yet final and jo neither is 
the street system, although many development plans and related street 
systems have been produced in previous studies. 

These studies indicated that current traffic activities in the area 
were approaching the capacity of the street system and the addition 
of the new developments could result in severe overloading of certain 
streets. However, Granville Island, in its present state, is a re- 
latively heavy traffic generator and, on the assumption that the cur- 
rent Granville Island development is going to be phased out and re- 
development occur with a different degree of vehicular accessibility, 
the total traffic generation by all the developments shovild not be 
significantly higher than existing. Also, the introduction of transit 
service (which is basically non-existent now) into this area will pro- 
vide an alternative mode that is being counted on to redv ce the privat 
vehicle activity. 

Because of these studies, once a development plan is proc uced, the Eng 
ineering Department sees no difficulty in finalizing the street design 

The Fire Department is satisfied with the proposed street system as 
regards fire protection, and has indicated that the pedestrian streets 
are not needed for fire vehicles. 


Maintenance of Streets and Pedestrian Walkways 

The southern and northern roadways^ as dedicated streets, would be 
maintained by the Engineering Department. The northern roadway is 
intended to provide access for emergency and service vehicles, 
and access to underground utilities under the public open space. 

Under the above arrangement for streets and services, the Engineering 
Department believe that the maintenance responsibilities of the City 
will be manageable, although in the detailed design of the dedicated 
streets. Engineering have requested and the design team has agreed 
that the design and the selection of materials will be undertaken 
jointly by Engineering and the Design Team. It has been agreed by 
the Development Group, the Design Team and Engineering that the 
street to the south will be basically conventional in materials and 
design, for example, asphalt with standard concrete curbs. 

Preliminary discussion suggests the service and emergency roadway 
to the north will be of a design to somewhat higher standards. This 
higher quality finish will result in higher maintenance costs, as 
was shown in Phase I. The City should recover these extra mainten- 
ance costs from the lessees through the lease agreements and this 
should be made clear to lessees at the outset. 

Alder Overpass Entrance to Area 6 

The Engineering Department and the design team agree that combining 
a parking structure with the northern approach to the Alder overpass 
is a good proposal promising economies to all concerned. Engineer- 
ing Department and the Design Team are at present investigating 
possibilities and implications of modifications to the Alder overpass 
to incorporate a parking structure as well as to make the overpass 
more compatible with the new design for Phase 2. 

The Planning Department agree with this. They point out the 
need for improved pedestrian amenity on the Alder overpass. They 
also aslk that we should ensure that the parking spaces are conven- 
iently located for the users and for possible future phasing of the 
residential development. The Design Team has provided the Develop- 
ment Group with assurances in this regard. 

Parking and Loading 

The Planning Department has sought and the Development Group has 
received assurances that the maximiim number of parking stalls inclu- 
ding residential, commercial, visitor and the contingency for Gran- 
ville Island is in proper relationship to the capacity of the streets 
to handle the traffic. 

The design team is proposing a centralized delivery system which they 
feel will be acceptable to the future residents and the delivery com- 
panies. The preliminary concept is that large delivery trucks would 
trans-ship to smaller vehicles or devices which would complete deliver- 
ies to each of the units. 

The Engineering Department feel that such a method of delivery is pos- 
sible, however, it is certain to be very expensive and will provide a 
level of service to residents in Phase II more costly and of a lower 
standard than generally exists in the City. 

The Development Consultant states that if the trans-shipping proposal 
is found impractical, in this event, the design would incorporate 
access from the City street to the north of the development into inter- 
ior courtyards of the enclaves via pedestrian pathways. The Engineer- 
ing Department feel that this is a more economic and better level of 
service, but will require that the pedestrian pathways be adequately 
designed to take heavy trucks. 
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Flexibility 

The Planning Department have requested assurances that the project 
can be phased if this becomes necessary for marketing, financing or 
other reasons. The Design Team has provided the Development Group 
with assurances in this regard, recognizing the Engineering Depart- 
ment's observation that certain utilities cannot be phased. 

Economic Feasibility 

If the project remains essentially as proposed to Council on 1st 
June, 1976, which from this review appears to be the case, then 
the Finance Department's supportive comments made in the earlier 
report still apply. 

Security in Parking Areas 

The Planning Department has asked that the detailed design include 
appropriate measures in the parking garages as for example, ade- 
quate daylight and/or artificial lighting, key actuated entrance 
gates, adequate visibility at entrances and throughout the structure, 
etc. The Design Team has confirmed its intentions in this regard. 

Pools, Ponds, Lagoons 

The Medical Health Officer urges that appropriate safety features 
be included in any non-tidal water areas, and that solutions other 
than water be encouraged on Granville Island to achieve their de- 
clared objective of "islandness". 

Guidelines for Area Development Plan 

The following guidelines have been agreed to with respect to the 
development of the Area Development Plan: 

Boundaries - The boiindaries will exclude the Capilano Holdings 
and Sigurdson properties south of the railway, which would be 
the subject of a future Area Development Plan application. 

Streets - The street along the south boundary will be designated 
as a dedicated street with services aud parking below (subject to 
satisfactory agreements with the City concerning the subsurface 
space) . To the north of the development areas a narrow street will 
be dedicated and some underground utilities will be located on the 
public open space, which open space will be designated as City land. 

Development Areas - The Area Development Plan will show develop- 
ment areas as proposed by the Design Team it being understood 
that detailed designs will be processed through the Development 
Permit system at which time the various city requirements, inc- 
luding those under the Official Development Plan for noise, must 
be satisfied. 

Pedestrian Streets between the enclaves - will be designated as 
the responsibility of the developers. 

Park Space - The Area Development Plan will state an accurate 
acreage of park area north of the development areas, which the 
Design Team state will be slightly more than 5 acres. It should 
be noted that in addition, there will be further areas totalling 
in excess of 1.7 acres which will be available to the public in 
the form of pedestrian streets and plazas throughout the residen- 
tial development. 
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Parking - The maximum number of parking stalls will be in accord- 
ance with the Official Development Plan for False Creek and related 
City policies, plus contingencies for Granville Island. 

Pedestrian Access to the South - the Area Development Plan will 
delete the overpass shown in the design concept. When an Area 
Development Plan is prepared for the area between Phase 2 and 
6th Avenue, west of Alder Street, consideration can then be 
given to pedestrian access. 

Activities at Alder Bay - the activities which can occur on or at 
Alder Bay will be small in scale and may include for 
example, a visitors boat dock, community facilities, a floating 
restaurant or other entertainment facility, a public sailing 
school, etc. It is understood that public access to the water 
and to any facilities on the water is to be provided, and that 
the water area should remain largely open. 

Flexibility - the Area Development Plan will express the develop- 
ment areas, the dwelling units and the commercial space in terms 
of maximums with some flexibility as to the extent and nximber so as 
to be able to react to marketing, financing and other constraints. 

Recreation and Community Facilities - the Area Development Plan 
will refer to recreation and community facilities for services. 

Public Information 

The Development Group has arranged for the model of Phase II 
together with a description of the major components to be dis- 
played at the downtown Vancouver Public Library for a period of 
approximately four weeks starting in the week of June 21, 1976, 
A brochure is being prepared for distribution. 

Re c ommend a t i on 

It is recommended that the above described guidelines for the 
Area Development Plan be approved for the guidance of the 
Director of Planning in the preparation of the Area Development 
PI an. 


The City Manager RECOMMENDS that the foregoing be approved. 

FOR COUNCIL ACTION SEE PA6E{S) £^ 


MANAGER' S REPORT 


June 25, 1976. 


TO: Vancouver City Council 

SUBJECT: Operating and Capital Equipment 

Budgets - Ray-Cam Community Centre 

CLASSIFICATION: CONSIDERATION & RECOMMENDATION 


Project Background 

The Director of Social Planning reports as follows: 
The facility was approved in principle by Vancouver City Council, 
in January of 1973. By June 25, 1974 a cost-sharing agreement between 
the three levels of government, federal, provincial and municipal was 
reached for the construction and operation of the proposed facility. 
The following amounts were agreed upon: 


Federal/Provincial Partnership $377 , 650 

(75% Fed. - 25% Prov.) 

City of Vancouver 122 ,850 

Land Cost (Partnership) 24,150 

Dept. of Recreation & Conservation. 39,000 

Dept. of Human Resources 2 0,000 

TOTAL $583,650 


The City's $122,850 commitment along with an additional $39,000 from 
the Department of Recreation and Conservation was for the centre's 
basement activity room, showers and sauna. The combined total of 
$161,850 represented approximately 30% of the project's available funding 
for the construction of the same percentage of the centre's total floor 
space. 

In addition to the financial commitment for construction. City 
Council, at its June 25, 1974 meeting also agreed that the City be 
responsible for the funding of the management and operation of the 
community services centre on its completion along with 30% of all 
janitorial, maintenance and utility costs. The Federal/Provincial 
Partnership is responsible for the other 70% of the expenses. 

Funding approval for the development of the proposed social and 
recreational building at Raymur Place, under Section 40 NHA was announced 
by Central Mortgage and Housing Corporation on December 5, 1974. This 
announcement made the proposed Ray-Cam project a reality. Soon after 
on January 22, 1975 the inaugural meeting of the Ray-Cam Recreational 
Centre Steering Committee (composed of representatives of the Ray-Cam 
Cooperative Association, the City, and Federal and Provincial Governments) 
was held; the purpose of the Committee being to guide the progress of 
the project and to permit input by the interested groups. 

On March 18, 1975, formal confirmation of the architectural firm 
of Thompson, Berwick, Pratt & Partners was issued and the architects in 
conjunction with the Steering Committee, began working on the design. 
Original plans called for a 13,107 square foot facility at a cost of 
$30 per square foot. The architectural firm after consultation with a 
quantity surveyor found it necessary to reduce the centre's floor space 
to 10,160 square feet because of budget restrictions due to a revised 
construction cost estimate of $42 per square feet. 

A design complying with the new cost guidelines was submitted for 
Development Permit Application on May 20, 1975. Several months of 
negotiation with the City followed before a permit was granted with 
minor qualifications on August 18, 1975. The construction contract was 
officially awarded by CMHC on November 7, 1975. Construction began 
shortly after on December 1, 1976 with an anticipated 6-month construction 
period to follow. Several unexpected delays however have altered the 
construction .schedule and the present estimated date of completion is 
early July. Completion is to be followed by an estimated opening date 
of August 1st. 


Cont' d. 
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Description of the Community Centre 

Justification for the Ray-Cam Community Centre stems from the 
recognition of the recreational facilities deficiency that exists 
In the immediate vicinity of the Raymur Place Public Housing Project. 
The public housing project completed In July of 1967 Is one of the 
largest and most concentrated public housing projects within the city. 
It contains 376 units of which two-thirds, Including 120 senior 
citizen units are In high rise apartments. Of the approximate 
1,200 persons living at the project roughly 700 are children. 

The Ray-Cam Community Centre, presently under construction will 
be a two-level 10,160 square foot multi-purpose facility. The building 
will be one self-contained structure housing two distinct activities; 
one being the 1,870 square foot Co-op Store owned and operated by the 
Ray-Cam Cooperative Association and the remaining 8,290 square feet 
appropriated for community recreational activities. 

The final design of the recreational facility has space specifi- 
cally designated for the following activity areas: 

MAIN LEVEL 

a library and study area 
three administrative offices 
a special events room 
public washroom facilities 

a lounge area (overlooking activity room) 
a full kitchen 
a daycare centre 

LOWER LEVEL 

shovers, sauna and washrooms 
an activity room 
four craft workshops 
a separate teens room 

The facility Is located on Federal/Provincial property which 
consists of a 6-lot frontage (150') on Hastings Street with a total 
area of 0.42 acres (18,300 sq.ft.). Parking for 16 vehicles Is provided 
directly behind the facility. An additional 35 parking spaces presently 
part of the housing development will be reassigned to the Community 
Centre by BCHMC upon the completion of construction. 


Management & Operations 

Vancouver City Council at Its meeting of January 6, 1976 approved 
the Community Centre Board of Management organization consisting of 
representatives of the City, Parks Board, B.C. Housing Management 
Commission, Strathcona Community Resource Board, Raymur Tenants' 
Association and Ray-Cam Cooperative Association. The Board of Manageuent 
working In conjunction with Ray-Cam Cooperative Association Is respon il- 
ble for ensuring that there Is maximum participation In the planning tnd 
operation of the centre's programs. The Board Is also assigned the 
responsibility for: 

1) the establishment of annual budgets, raising funding and 
approval of capital expenditures; 

2) the establishment of management policies for the centre; 

3) the centre's overall programming; 

4) the assurance of janitorial and maintenance services; 

5) the approval of hiring and dismissal of administrative 
staff . 

The Board of Management having the approval of City Council has 
for the past several months been occupied with the drafting of an 
operational budget for the centre for the remainder of 1976. The results 
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of this lengthy effort are appended to this descriptive brief. The 
approval of this budget will allow for the provision of what the Board 
considers adequate administrative and recreational staff to provide a 
variety of programs and services which will comply with the desires and 
needs of the immediate community. Capital expense funding is also being 
requested to purchase the necessary equipment to operate these programs. 

The appended Ray-Cam Community Centre budget of $64,344 reflects 
_ cost to the City of $52,744 for 6 months of operation. The remaining 
$11,600 is the responsibility of the Federal/Provincial Partnership and 
represents a 70% cost sharing with the City for janitorial, maintenance 
and utility expenses. The budget has three distinct funding areas: 

I. Administration Operating Expenses ($49,082); 

II. Recreational Staff Expenses ($8,958); 

III. Program Equipment Costs Recreational Activities ($6,304). 

All three while being budgeted seperately are essential and interde- 
pendent entities. 

The Community Centre will also serve as the base from which other 
community services can be supplied. The attraction of additional 
services and the funding for them will be one of the continuing goals 
of Management. The centre's administration will only operate programs 
and services when no other organization is in a position to do so and 
when there is clearly a need for the activity in question. The centre 
is expected to be operational 7 days a week. Hours of operation, 
although open to future adjustment, will be similar to those of the 
nearby Strathcona Community Centre. 

Monday to Friday 9:00 a.m. - 5:00 p.m. 

6: 00 p.m. - 10: 00 p.m. 

Saturday 9:00 a.m. - 5:00 p.m. 

Sunday 1:00 p.m. - 9:00 p.m. 

A similar operating schedule will allow for the development of future 
recreational and cultural exchange programming; increasing the utiliza- 
tion and effectiveness of both participating community centres. 

Community Centre Administration 

The administrative staff is composed of a Community Centre Director, 
hired by the Board of Management, an Activities Co-ordinator , a Bookkeeper/ 
Office Manager, two Building Service Workers and a part time Clerical/ 
Receptionist staff member. The function of the Administration is to 
maintain the facilities and equipment of the centre in good order; to 
assist and co-ordinate programs and services; and to be actively involved 
in the planning and implementation of new activities. 

The Director of Social Planning RECOMMENDS: 

1) that the appended Ray-Cam Community Centre budget 
($64,344) for operation and programming (staff and 
capital equipment expenses) be approved for the 
operating period, August 1, 1976 through January 

31, 1977; and that a grant in the amount of $52,744 be 
approved as the City's share of the total budget; 

2) that City Council approve ar additional ;rant of 
$500 for the cost of media £ dver tisement for staff 
positions . 


The City Manager submits the forecoing reconmendations for 
CONSIDERATION of the Council and, if City Council approve 
the budget, RECOMMENDS that classification of all positions 
be to the satisfaction of the Director of Personnel Services. 


FOR COUNCIL ACTION SEE PA6E(S) . W 
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June 16, 1976 


TO: Vancouver City Council 

SUBJECT: Adjourned Public Hearing of May 6, 1976. 

Kitsilano Point proposed rezoning and the 
Former C.P.R. Right-of-Way proposed rezoning. 

CLASSIFICATION: RECOMMENDATION 


The Director of Planning reports as follows: 

"Council, when considering the two proposed rezoning applications 
noted above at a Public Hearing on May 6, 1976, resolved the 
following: 

"That this Public Hearing in respect of the various 
zoning matters before Council at this date be adjourned 
until such time as full and up-to-date information in 
each case is available for Council and the Public." 
(See Appendix A for Minutes of the Public Hearing). 

The following report is submitted to clarify the information with 
regard to these two applications prior to reconvening the adjourned 
Public Hearing. 

A. FORMER C.P.R. RIGHT-OF-WAY 

On June 30, 1975 Mr. Jim Lowden on behalf of Marathon Realty Company 
Limited applied to rezone the vacant former C.P.R. Right-of-Way in 
the area generally located between Arbutus and Ch(3stnut Streets, 
approximately 300 feet North of Cornwall Avenue, to (CD-I) Comp- 
rehensive Development District. The applicant, at the time of 
filing, did not know the zoning of the property when the application 
was filed with the Zoning Division. Staff of the Zoning Division, 
in checking the Section Maps, determined the former C.P.R. Right-of- 
Way was zoned (RT-2) Two-Family Dwelling District. 

In the reports to Council of November 4, 1975 and February 17, 1976, 
the former C.P.R. Right-of-Way was still believed to be zoned 
(RT-2) Two-Family Dwelling District. The application, together 
with the conditions to be complied with prior to enactment, were 
referred to a Public Hearing. The Public Hearing was held on May 
6, 1976 and was adjourned due to the confusion over what the 
property was zoned and also the terms of the conditions to be 
complied with prior to enactment. (See Appendix A - Minutes of 
the Public Meeting including the conditions noted above. 

Approximately six weeks prior to the Public Hearing, while pre- 
paring the courtesy letters, newspaper advertisements and the 
Public Hearing Agenda, the zoning of the former C.P.R. Right-of-Way 
was questioned by staff of the Zoning Division who noted a discrep- 
ancy on two different maps. Each map showed the property to be 
zoned differently. Following aji examination of the rezoning ap^plic- 
ation records in the City Clerk's Office and discussion with the 
Director of Legal Services, it was discovered that the property 
was zoned (RS-1) One-Family Dwelling District and not (RT-2) Two- 
Family Dwelling District as previously reported. 
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In 1963? as a convenience to staff in City Hall, a new series 
of maps, to a larger scale than the one copy available in the 
City Clerk's Office, was drawn. This series of maps, known as 
the Sectional Maps, shows the zoning districts on the base map 
of the City, At that time the Kitsilano Right-of-Way was shown 
on the Sectional Maps as part of the RT-2 District of Kitsilano 
Point. This, however, was an error for the legal zoning map in 
the City Clerk's Office and the coloured zoning maps in the 
Zoning By-Law showed, and still shows, the Right-of-Way as a 
narrow strip of RS-1 lying between the RT-2 and RM-3 Districts, 

Having found the error a few weeks before the Public Hearing, 
the material being prepared was corrected to show the proper 
RS-1 zoning. It was at this time that a report should have 
been prepared for Council explaining the error prior to the 
Public Hearing, 

At the Public Hearing there was concern expressed by some members 
of Council that, since the zoning of the Former C,P,R, Right-of- 
Way is (RS-1) One-Family Dwelling District rather than (RT-2) Two- 
Family Dwelling District as previously indicated, the conditions 
of the rezoning should be renegotiated in light of the new inform- 
ation. 

The Director of Planning notes that where street rights-of-way 
are converted to real property by legal closure, they take on the 
adjacent zoning. This is believed to be a reasonable principle and 
one that is applicable in this case. In applying this principle 
to the C,P,R, Right-of-Way where the land is adjacent to two 
different zones, it seems logical to prepare a zone of inter- 
mediate density. 

The Planning DtJpartment supports the (CD-l) Comprehensive Develop- 
ment District as it acts as a division between the proposed (RT-2A) 
Two-Family Dwelling District and the proposed (RM-3A1) Multiple 
Dwelling District, (See Appendix B for map of the area). The 
proposed (CD-I) Comprehensive Development District is designed to 
act as a transition in terms of height and density between the 
two areas noted above. In comparing the height and floor space 
ratio of the three proposed rezonings below, the former C,P,R, 
Right-of-Way illustrates the transition principle: 

RM-3A1 CD-I RT-2A 


F . 5 . R, maximum 1,45 maximum 1,2 maximum 0,75 

HEIGHT maximum 35 feet 3 storeys plus 2 storeys plus 

cellar (28 feet) cellar 

The history of the zoning of the former C,P,R, Right-of-Way should 
not alter the originally recommended conditions whereby the City 
is obtaining the following for approving the rezoning application 
to (CD-I) Comprehensive Development District: 
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1. An easement for the existing sewer plus 50% of the cost of 
relocating the sewer on the property. 

2. The existing B.C. Hydro lines on the property are being 
relocated underground on Creelman Avenue, at no cost to the 
City as Marathon Realty Company Ltd., are paying one-third 
of the cost at $33,000.00, which would take care of the 
City's share of the cost of undergrounding. B.C. Hydro has 
agreed to pay one-third and the remaining one-third may be 
paid by the Provincial Government under the "Power and Tele- 
phone Line Beautif ication Fund Act". 

3. Marathon Realty Company Ltd., is arranging with the B.C. 
Telephone Company to underground the existing B.C. Telephone 
Company trunk service, at no cost to the City. 

4. Marathon Realty Company Ltd., is giving the City $27,000.00 
to be used for a neighbourhood project on Kitsilano Point 
still to be determined. 

The Director of Planning recommends that the conditions to be 
complied with prior to enactment of the CD-I By-Law not be 
changed and that the Public Hearing to consider this rezoning 
application to rezone the former C.P.R. Right-of-Way to (CD-l) 
Comprehensive Development District be reconvened. 

B. KITSILANO POINT ZONING 

Also considered at the Public Hearing held on May 6, 1976 to 
establish a new District Schedule to be known and described as 
(RT-2A) Two-Family Dwelling District and rezone the area generally 
known as Kitsilano Point, excluding the former C.P.R. Right-of-Way, 
was the following: 

1. To rezone the lands generally bounded by Chestnut Street, 
Ogden Avenue, Arbutus Street and the former C.P.R. Right-of- 
Way from (RT-2) Two-Family Dwelling District to (RT-2A) Two- 
Family Dwelling District. 

2. To rezone the lands generally bounded by Arbutus Street, 
the former C.P.R. Right-of-Way, southern approaches to the 
Burrard Bridge and Cornwall Avenue, excluding the lots approx- 
imately 60 feet North of Cornwall Avenue between Maple Street 
and approximately 132 feet East of Cypress Street from (RM-3A) 
Multiple Dwelling District to (RM-3A1) Multiple Dwelling 
District . 

3. To rezone the lots approximately 60 feet North of Cornwall 
Avenue between Maple Street and approximately 132 feet East 
of Cypress Street from (C-2) Commercial District to (C-23) 
Commercial District. 

See Appendix B for a map showing the proposed rezoning. 

Between the time that the City Manager's report of February 18, 
1976, which was considered by Council on March 9, 1976, and the 
date of the Public Hearing, several changes took place in the 
draft (RT-2A) Two-Family Dwelling District By-Law. These changes 
should have been noted on the Public Hearing Agenda as a further 
recommendation of the Director of Planning. The changes from the 
February I8, 1976 draft and the final draft which was before 
Council at the May 6, 1976 Public Hearing, which was adjourned, 
were designed to clarify the wording and administration of the 
proposed new District Schedule. 


Regular Council, September 22, 1970 
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G. Tyne Street Ornamental Steel Pole 
Overhead Wiring 


The Board of Administration, under date of August 25, 1970, 
submitted a report in the matter of Tyne Street ornamental steel 
pole overhead wiring, pursuant to Council 's instructions on 
May 26, 1970. The report deals with steel pole overhead costs, 
moving of the power line to the lane west of Tyne Street and 
comments from the Fraserview-Killarney Area Council. The Board 
of Administration concludes recommending the City Engineer's 
recommendation, 'that no further action be taken in the matter of 
the Tyne Street Power Line at this time', be adopted. 

MOVED by Aid. Broome, 

THAT, pursuant to recommendation of the Board of Administration 
and the City Engineer, no further action be taken in the matter of 
the Tyne Street power line at this time. 

- CARRIED 

MOVED by Aid. Rankin, 

THAT the power line be moved to the lane west of Tyne Street 
and poles be installed in the lane; and the B.C. Hydro and Power 
Authority be requested to make a contribution in this regard, but 
failing to receive such assistance the costs be taken from 
General Revenue. 

- LOST 

(The motion of Alderman Broome was then put and carried.) 


H. Four Seasons Hotels Limited Development 
N/S Georgia Street between Stanley Park 
and Denman Street 


The Board of Administration submitted report of the Director 
of Planning in respect of the proposed development by Four Seasons 
Hotels Limited on the N/S of Georgia Street between Stanley Park 
and Denman Street. The developers now seek final acceptance 
by Council of the schematic development drawings and the passage 
of the required By-law. 

The Director of Planning sets out in the Board of Adminis- 
tration report, an historical review, development proposals and 
other development information, as well as features in connection 
with the project. The following is extracted from the report of 
the Director of Planning: 

"The Technical Planning Board recommends that: 

The schematic plans of development as indicated on the 
drawings prepared by Webb, Zerafa, Menkes, Architects, and 
stamped 'Received City Planning Office May 27th and June 11th, 
1970' be APPROVED in accordance with this report and with 
respect to the siting, height and general location of 
buildings; proposed uses of the buildings (Hotel and related 
facilities; apartments; townhouses; private marina; retail 
stores; commercial and service facilities; restaurants; 
banquet halls) and provisions of a health club and private 
marina facilities both for the use by tenants and hotel 
guests only. 


cont 'd 
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The changes made were to Section 2, Subsection A which deals with 
Conditional Uses of the proposed new District Schedule and are 
noted below: 


DATED FEBRUARY 18, 1976 

Multiple Conversion Buildings 

- convert and add to 

- not to exceed F.S.R. 0.75 

Conversion of Existing 
Buildings Into: 

- dwelling units 

- housekeeping units 

- sleeping units 

- boarding and rooming house 

Section (3) - Special Approval 
by City Council 

- Townhouses or Apartments on 

sites less than 4>800 
square feet 

- Useable on-site open space to 

be provided 

- F.S.R. not to exceed 0.75 

- Not more than 3 dwelling 

units . 


DATED MAY 6, 1976 

Multiple Conversion Buildings 

- convert and add to 

- not to exceed F.S.R. 0.75 

- not to exceed 3 units 

Deleted as they are covered 
under the Multiple Conversion 
Buildings Clause. 


Section (3) - Special Approval 
by City Council is deleted 
as apartments and townhouses 
are covered by Section 2 

- maximum site area of 8,000 

square feet 

- F.S.R. not to exceed 0.75 

- Not to exceed 4 dwelling 

units . 


The Director of Planning recommends the application to rezone the 
area generally known as Kitsilano Point, excluding the former 
C.P.R. Right-of-Way, considered by Council at the Public Hearing 
on May 6, 1976, which was adjourned, be reconvened with the changes 
in the May draft of the (RT-2A) Two-Family Dwelling District 
Schedule, noted above. (See Appendix C). 

RECOMMENDATION : Ttiat the recommendation of the Director oc Planning be 
received and the adjourned Public Hearing be reconvened 01 a date to 
be agreed with the Mayor. 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Director of Planning be approved. , 


FOR COUMCIt ACTION SEE PAGE(S)j^ 


CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 


A Regular Meetirtg 'Of the Council of the City of Vancouver 
■was held on Tuesday,, July 13, 19 76, in the Council Chamber, 
commencing at 9:30 a,m, 

PRESENT: Mayor Phillips 

Aldermen Bird, Bowers, Boyce , Cowie, 
Harcourt, Kennedy, Marzari, 
Sweeney and Volrich 

ABSENT: Alderman Rankin (Leave of Absence) 

CLERK TO THE COUNCIL : R. Henry 

PRAYER 

The proceedings in the Council Chamber were opened with 
prayer. 


•IN CAMERA' MEETING 


The Council was advised that there were matters to be 
considered 'In Camera' later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Bird, 

THAT the Minutes of the Special Council meeting (Public 
Hearing) of June 24, 1976, be adopted; and the Minutes of the 
Regular Council meeting of June 29, 1976, (with the exception 
of the 'In Camera' portion) be adopted, after adding the 
following words to the motion by Alderman Harcourt on page 4 
concerning the Capitol Theatre Sign: 

"and, therefore, the following conditions, as recommended 
by the Director of Planning be approved: 

The lower 10 feet of the sign to be removable 
and to be removed at owner's cost when requested 
by the City Engineer, should he consider that 
such removal is necessary. 

The owner entering into an encroachment agreement 
with the City for the removable portion of the 
sign. 

The City Engineer and Director of Legal Services 
be authorized to enter into an encroachment 
agreement on behalf of the City. 

An annual rental of $630 be established for the 
encroachment and be subject to review every 2?s 
years . " 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Cowie, 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 


- CARRIED UNANIMOUSLY 


Regular Council, July 13, 1976 
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UNFINISHED BUSINESS 

It was agreed to defer consideration of the following 
Unfinished Business items until later this day pending the 
hearing of delegations: 

(1) Southwest Marine Drive - Building Line 

(2) Hours of Operation for Neighbourhood Pubs 

(3) Gastown Merchants' Association Debt to 
the City of Vancouver 

(4) 'Locked In' Lots at 1455 and 1491 East Broadway. 

White Lunch Cafeteria - 
124 West Hastings Street 

Council on June 22, 1976, when considering the matter of 
the White Lunch Cafeteria which was contained in a report dated 
June 15, 1976, from two members of the Community Services 
Committee, passed the following motion: 

"THAT this clause as submitted by two members of the 
Community Services Committee be deferred pending 
the hearing of a delegation as requested and that 
following the delegation, the matter of the restaurant's 
liquor license be considered and dealt with by Council." 

The City Clerk advised that the operator of the White Lunch 
Cafeteria, through his lawyer, has indicated that he does not 
wish to appear before Council. 

Council noted a report from the City Manager dated July 9, 19 76, 
in which reference is made to a letter dated July 5, 1976, which has 
been received from the Liquor Administration Branch advising that 
the 1976 Dining Room License of the White Lunch Cafeteria has been 
cancelled as of July 5, 1976. 

MOVED by Aid. Bowers, 

THAT the matter of the White Lunch Cafeteria dining room 
liquor license be received and the Liquor Administration Branch 
be requested to notify the Council if and when the license is 
to be reinstated. 

- CARRIED UNANIMOUSLY 

Opposition to Development at 
1974 to 1996 West 6th Avenue 

Council on June 1, 1976, deferred consideration of a 
Manager's report dated May 28, 1976, regarding a proposed 
development at 1974 to 1996 West 6th Avenue, pending the hearing 
of a delegation from Mr. D. Whorley, who was opposed to the 
development . 

The City Clerk advised that a number of attempts had been 
made to contact Mr. Whorley, both by telephone and by letter, 
but no acknowledgement was received. Therefore, it was assumed 
Mr. Whorley no longer wished to appear as a delegation on the 
matter . 

MOVED by Aid. Sweeney, 

THAT the Manager's report dated May 28, 1976, concerning a 
development at 1974 to 1996 West 6th Avenue, be received. 


- CARRIED UNANIMOUSLY 
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Regular Council, July 13, 1976 

COMMUNICATIONS OR PETITIONS 

1 . Copy-writing Vancouver's Setting 

Under date of July 6, 1976, Mr. Charles B. Dobson, an 
Architect, requests to appear before Council concerning the 
copywriting of Vancouver's setting. Mr. Dobson requests that 
his presentation will explain recent advances in laser 
technology to copy large-scale projects. 

MOVED by Aid. Harcourt, 

THAT the delegation request from Mr. Dobson be granted, 
but that the presentation be limited to five minutes. 

- CARRIED 

(Aldermen Bowers and Marzari opposed) 

2. Notice of Retirement - 
City Manager 


Under date of July 8, 1976, the City Manager advised Council 
that it is his wish to retire from the City's service about mid- 
March, 19 77, and was affording Council reasonable time for action 
to be taken. 

MOVED by Aid. Sweeney, 

THAT arrangements be made to advertise and fill the vacancy 
incurred by the retirement of the City Manager. 

(Referred) 

MOVED by Aid. Volrich, 

THAT this whole matter be referred to the Finance and 
Administration Committee for consideration and report. 

- CARRIED 

(Aldermen Bowers, Harcourt and Sweeney opposed) 

3. Social Welfare Administration 
Costs 


The Minister of Human Resources submitted the following 
letter dated July 6, 1976, on the matter of social welfare 
administration costs: 

"Thank you for your letter of June 26th requesting 
expansion of my statements relating to Provincial takeover 
of administrative costs from municipalities and my proposal 
that the ten per cent municipal share of assistance costs 
also be assumed by Provincial authority. 

My staff has already undertaken negotiations to 
assume the administrative costs for the final eight munici- 
palities and I would hope that we could undertake the financial 
burden for this administration by September 1st. I recently 
stated that, in a staged programme it would be my intention to 
progress toward removal of all administrative costs from the 
municipalities who are currently paying globally about $800,000 
annually. 

I further indicated in a recent speech that, in a 
similar stage progression, I would like to see the overall 
ten per cent share reduced since I am still of the view that 
Social Assistance costs are not a rightful levy against 
municipal land owners. I am sure you can appreciate that I 
am not in a position to indicate when such changes might be 
implemented but can promise that they will be continually 
reviewed in light of a Departmental and Provincial budgetory 
priority. I appreciate your interest in this matter and rest 
assured that we will give it our continuing consideration." 


cont'd. . . . 


487 


Regular Council, July 13, 1976 4 

COMMUNICATIONS OR PETITIONS (cont'd) 

Social Welfare Administration 
Costs (cont'd) 


MOVED by Aid, Bird, 

THAT the foregoing letter from the Minister of Human 
Resources be received, 

- CARRIED UNANIMOUSLY 

4 . Habitat Festival Report 

The Council noted a memorandum dated July 8, 19 76, from Mr. 
E, Fladell of the Social Planning Department concerning the 
success of the recent Habitat Festival. It was noted that the 
Habitat Festival Society will have an estimated surplus of 
$50,000 and the Society's Board has voted to use these funds 
as 'seed money' for any other theatre music festival which the City 
may wish to sponsor in the future. 

Reference was made to some artists who were not successful 
in selling exhibits, particularly artists from other parts of 
Canada, and it was suggested that some method of reimbursement 
should be examined, 

MOVED by Aid, Cowie, 

THAT the memorandum from Mr. Fladell dated July 8, 1976, be 
received and before a final decision is made with respect to 
surplus funds, Mr, Fladell examine the feasibility of reimbursing 
train fares to those artists who suffered hardship. 

- CARRIED UNANIMOUSLY 

5 . Disposal of Habitat Decorations 

Under date of July 9, 19 76, Alderman Kennedy, as Chairman 
of the Special Committee re United Nations Conference, submitted 
the following memorandum: 

" In the planning for Habitat Conference, funds were provided to 
increase the number of banners and flags and introduce a 
greater variety of banners for the City's annual street decora- 
tion program. Approximately 700 banners and 2000 Habitat flags 
were purchased and installed on various streets and bridges in 
the City and it is planned that these decorations will be left 
in place for the normal decoration season (until October) , 

I am advised by the City Engineer that, to date, over 400 of 
the flags have been stolen. After replacing the stolen flags 
there are approximately 30 left for replacements or special 
occasions. After all spares have been used, it is the prac- 
tice as these flags and banners are stolen to rearrange them 
to maintain a display over a reduced length of street. 

It is estimated that 400 to 500 flags and 500 to 600 banners 
will be recovered at the end of the season. These banners are 
normally sold individually at a fixed price set by the Purchasing 
Agent to people who attend the Winter auction. The prices for 
the banners have ranged from $1 to $2 each (with the exception 
of three years ago when the Indian art banners sold for $5 each), 

I would recommend that the Special Committee of Council re 
United Nations Conference organize and publicize an auction 
for the disposal of the remaining flags and banners, " 

MOVED by Aid. Kennedy, 

THAT the recommendation contained in the foregoing memorandum 
be approved, 

- CARRIED 


(Aldermen Bowers, Cowie and the Mayor opposed) 
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A. riANAGER'S GENERAL REPORT 
JULY 9, 1976 


Works & Utility Matters 
(July 9, 1976) 


The Council considered this report which contains two 
clauses identified as follows: 

CI. 1: Closure of Laurel Street between 10th 

and 12th Avenues 
CI. 2: Tender No. 57-76-4 - Supply and Delivery 

of Extra Strength Vitrified Clay Sewer Pipe, 

Fittings and Couplings 

Clauses 1 and 2 

MOVED by Aid. Bowers, 

THAT the recommendations of the City Manager contained in 
Clauses 1 and 2 be approved. 

- CARRIED UNANIMOUSLY 


Building & Planning Matters 
(July 9, 1976) 

The Council considered this report which contains six 
clauses identified as follows: 

CI. 1: Terms of Reference for Mount Pleasant 

Triangle N.I. P. Committee 
CI. 2: 2nd Avenue and Wallace Street - 

Architectural Consultant Services 
CI. 3: 1167 West 7th Avenue - Townhouse Development 

Development Permit Application #71992 
CI. 4: Rezoning Application - 2500 Block Franklin 

between Kamloops and Penticton Streets 
CI. 5: Rezoning Application - 1505 and 1515 East 

Pender and 454 and 458 McLean Drive 
CI. 6: City-Owned Vacant Lands - Family Rental 

Housing 

Clauses 1, 2 and 3 

MOVED by Aid. Bowers, 

THAT the recommendations of the City Manager contained in 
Clauses 1, 2 and 3 be approved. 

- CARRIED UNANIMOUSLY 

Rezoning Application - 2500 Block 
Franklin between Kamloops and 
Penticton Streets (Clause 4) 


MOVED by Aid. Volrich, 

THAT this rezoning application be referred to a Public 
Hearing . 

- LOST 

(Aldermen Bird, Bowers, Boyce , Cowie, Kennedy, 
Marzari and Sweeney opposed) 

MOVED by Aid. Sweeney, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED 

(Alderman Volrich opposed) 

cont'd. . . . 
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Building & Planning Matters 
(July 9, 1976) (cont'd) 

Rezoning Application - 1505 and 1515 
East Pender and 454 and 458 McLean 
Drive (Clause 5) 


MOVED by Aid. Bird, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 


At this point in the proceedings, the Council agreed to 
deal with the following City Manager's reports all dated 
July 6, 1976: 

Rezoning Application - Area Generally Bounded by Boundary 
Road, Price and Tanner Streets and Lot 36, Block 88 

Rezoning Application - W/S of Wallace Street between 
West 2nd Avenue and Point Grey Road 

Rezoning Application - Area Generally Bounded by Foster 
Avenue, Tyne Street, Euclid Avenue and Melbourne Street 

Rezoning Application - Area Generally Bounded by Nanaimo, 
the Lane North of 26th Avenue and the B.C. Hydro Railway. 

MOVED by Aid. Harcourt, 

THAT the recommendations of the City Manager contained in 
the foregoing reports be approved, after striking out 
recommendation C of the Director of Planning in the report 
dealing with Foster Avenue, and inserting in lieu thereof, the 
following : 

"That City Council approve the proposed park development 
subject to the City Engineer agreeing on the closure of 
Foster Avenue." 

- CARRIED UNANIMOUSLY 


Building & Planning Matters 
(July 9, 1976) (cont'd) 

City-Owned Vacant Lands - Family 
Rental Housing (Clause 6) 


MOVED by Aid. Harcourt, 

THAT preliminary discussions be held with the Senior 
Governments to provide the land write down subsidy in some form, 
or provide some type of protection against the City losing the 
beneficial effect of the subsidy through a change in use or 
ownership of the property, or permit City recovery of the subsidy 
through time as the future economics of the housing units change. 


- CARRIED UNANIMOUSLY 
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Licenses & Claims Matters 
(July 9, 1976) 

The Council considered this report which contains two 
clauses identified as follows: 

CI. 1: Claims - Sunset Ice Rink 

CI. 2: 3681 West 4th Avenue - Neighbourhood Pub 

Claims - Sunset Ice Rink 
(Clause 1) 


MOVED by Aid. Bowers, 

THAT this Clause be received and, therefore the matter not 
be pursued any further. 

- CARRIED UNANIMOUSLY 

3681 West 4th Avenue - Neighbourhood 
Pub (Clause 2) 


MOVED by Aid. Bird, 

THAT this Clause be received for information. 

- CARRIED UNANIMOUSLY 


Fire & Traffic Matters 
(July 9 , 1976) 

The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Expansion of Parking Meter Area 

CI. 2: Petition - Resident Parking Only Signs - 

3000 Block West 6th Avenue 
CI. 3: Requests for Added Bus Stop on Arbutus 

Street and on Cornwall Street 

Clauses 1, 2 and 3 

MOVED by Aid. Bowers, 

THAT the recommendations of the City Manager contained in 
Clauses 1 and 3 be approved and Clause 2 be received for 
information . 

- CARRIED UNANIMOUSLY 


Finance Matters 
(July 9, 1976) 

The Council considered this report which contains five 
clauses identified as follows: 

CI. 1: Investment Matters ( Various Funds) April 1976 

CI. 2: Dental Division Staff Reorganization 

CI. 3: Pacific National Exhibition - 1976 Operating 

and Capital Budgets 
CI. 4: Investment Matters (Various Funds) May 1976 
CI. 5: Tenders for Renovation of Public Safety Building 

Clauses 1 and 2 

MOVED by Aid. Boyce , 

THAT the recommendations of the City Manager contained in 
Clauses 1 and 2 be approved. 

- CARRIED UNANIMOUSLY 


cent ' d. 
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Finance Matters 
(July 9, 1976) (cont'd) 

Pacific National Exhibition - 1976 
Operating and Capital Budgets 
(Clause 3) 


MOVED by Aid. Bowers, 

THAT the 1976 Capital Budget of the Pacific National 
Exhibition be approved as detailed in this Clause and the 
1976 Operating Budget be received for information. 

- CARRIED UNANIMOUSLY 

Clauses 4 and 5 

MOVED by Aid. Volrich, 

THAT the recommendations of the City Manager contained in 
Clause 4 and 5 be approved. 

- CARRIED UNANIMOUSLY 


Personnel Matters 
(July 9, 1976) 

Business Information Systems Analysis and 
Design Course - Attendance, One Employee, 
Accounting Division, Finance Department 
(Clause 1) 


MOVED by Aid. Bowers, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 


Property Matters 
(July 9, 1976) 

Demolition of Vacant Dwelling - 
1849 Victoria Drive (Clause 1) 

MOVED by Aid. Bowers, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 


B. Accreditation, Constitution and 

By-laws of the Proposed Employers' 
Organization 


The Council noted a letter from the Vancouver Municipal and 
Regional Employees' Union and the Canadian Union of Public 
Employees, both requesting that consideration of this report 
be held over until the next regular Council meeting at which time 
both Unions wish to appear as delegations. 

MOVED by Aid. Sweeney, 

THAT the delegation requests be granted and the City 
Manager's report dated June 30, 1976, be deferred until the 
next meeting of Council. 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

C. Collection of By-law Fines - 
Additional Staff 


MOVED by Aid. Bowers, 

THAT the recommendation of the City Manager contained in 
his report dated July 8, 1976, be approved. 

- CARRIED UNANIMOUSLY 

D. Dunlevy Alexander Hostel 
Construction 


MOVED by Aid. Volrich, 

THAT the recommendation of the City Manager contained in 
his report dated July 8, 1976, be approved. 

- CARRIED UNANIMOUSLY 

E. Relocation of Smithe Street 

Eastbound Bus Route to Robson 
Street 


MOVED by Aid. Bowers, 

THAT the recommendation of the City Manager contained in 
his report dated July 7, 19 76, be approved. 

- CARRIED UNANIMOUSLY 

F. Vancouver Museums and Planetarium - 
Annual Operating Grant 


MOVED by Aid. Bird, 

THAT the recommendation of the City Manager contained in 
his report dated July 9, 1976, be approved. 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 

MOVED by Aid. Boyce , 

THAT the Finance and Administration Committee give consideration 
to a proposal that the Provincial Government be requested to take 
over the operation of the Vancouver Museums and Planetarium after 
1977. 

- CARRIED UNANIMOUSLY 


The Council recessed at approximately 10:45 a.m. and following 
an 'In Camera' meeting in Committee Room No. 3, reconvened in open 
session at approximately 11:20 a.m. 


G. Meal Service - Multi-use Centre 

MOVED by Aid. Harcourt, 

THAT the recommendation of the City Manager contained in 
his report dated July 8, 19 76, be approved. 

- CARRIED UNANIMOUSLY 

H. Janitorial Services - 
Multi-use Centre 


MOVED by Aid. Harcourt, 

THAT the recommendation of the City Manager contained in 
his report dated July 8, 1976, be approved. 

- CARRIED UNANIMOUSLY 
cont'd. . . . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont 'd ) 

Four Seasons Hotels Limited Development (cont'd ) 

THAT, when filed, the Development Permit Application (s) be 
subject to the prior approval of the Technical Planning Board 
in accordance with this report and also having regard to: 

1. The submission of information and drawings to satisfactorily 
indicate the following: 

The detailed layout and use of all floors of all buildings; 

Details of the size, location, manoeuvering aisles, ramp 
grades, etc. of all underground off-street parking 
facilities . 

Detailed information of the location of all vehicular 
ingress and egress to the site with the detailed crossing 
locations being first approved by the City Engineer. 

The provision of an adequate number of off-street loading 
and unloading spaces to adequately serve all portions of 
the development as required. 

Arrangements for the detailed treatment of all open portions 
of the site including screening etc. to the surfaced off- 
street parking facilities; provision of suitable landscaping 
including lawn, shrub, and tree planting as well as 
reflecting pools, etc. 

The satisfactory determination of the finished levels of 
the plazas and open portions of the site in relation to 
the Georgia Street building grade. 

2. The provision of approximately 150 off-street parking 
spaces on the open portions of the site with the balance 
of the off-street parking spaces being underground. 

3. The submission of the detailed elevations of all buildings, 
together with exterior finishes and materials, with the 
design being first approved by the Technical Planning 
Board on advice from the Design Panel. 

4. The completion of the required agreements, to the satis- 
faction of City Council after report from the Technical 
Planning Board for the provision and maintenance by the 
developer of the public walkways and public open space 
areas, including full details of the development; site 
levels; the treatment and maintenance of these areas. 

5. Information, satisfactory to the Technical Planning Board, 
as to the phasing of the construction of the development, 
including landscaping and treatment of the open portions 

of the site. 

6. Information as to any required signs, with such signs 
being non-flashing and generally restricted to facia 
signs only attached to the retail stores, restaurants and 
the hotel with no illuminated signs facing Stanley Park 
and with all signs and advertisements to be subject to 
the Technical Planning Board. 

The Town Planning Commission also recommend that the 
schematic plans of development be approved in accordance 
with the recommendations of the Technical Planning Board. 

I recommend that the schematic scheme of development be 
APPROVED in accordance with the recommendations of the 
Technical Planning Board and Town Planning Commission." 

cont 'd ... . 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Janitorial Services - Multi-use 
Centre (cont'd) 


MOVED by Aid. Bird, 

THAT the Director of Social Planning be requested to report 
on a means by which persons on Mincome using the Centre, would 
perform maintenance and janitorial services in the facility. 

- CARRIED UNANIMOUSLY 

I. Cheshire Homes Society of B.C. 

Site for the Physically Handicapped 

MOVED by Aid. Harcourt, 

THAT the request for a deferment of the sale date from 
July 8, 1976, to September 8, 1976, by the Cheshire Homes Society, 
be granted, and the Provincial Government and Central Mortgage and 
Housing Corporation be urged to complete funding arrangements by 
September 8, 1976. 

- CARRIED UNANIMOUSLY 
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STANDING COMMITTEES & OTHER REPORTS 
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I. Report of Standing Committee 
on Housing and Environment, 
June 24, 1976 

The Council considered this report which contains seven 
clauses identified as follows: 

Cl. 1: Status Report on Government Assisted Housing 

in the City of Vancouver 
Cl. 2: Housing Program for Seniors 

Cl. 3: Disposition of City-owned Lot in 600 Block 
East 6th Avenue, Lot C, Block 27, D.L. 200A 
Coast Foundation Society 
Cl. 4: Anavets Senior Citizens' Housing Project - 
900 Block East 8th Avenue 
Cl. 5A: Standards of Maintenance By-law - 630 

Alexander and 1168 East Hastings 
Cl. 5B: Ohio Rooms, 245 Powell Street - Lodging 
House By-law 

Cl. 6: Standards of Maintenance By-law - 1799 Cedar 
Crescent 

Cl. 7: Wicklow Hotel, 1516 Powell Street - Lodging 
House By-law 


Clauses 1-7 inclusive 

MOVED by Aid. Harcourt 

THAT Clause 1 be received for information and the recommend- 
ations of the Committee, as contained in Clauses 2, 3, 4, 5A, 5B, 
6 and 7, be approved. 

- CARRIED UNANIMOUSLY 


II. Report of Standing Committee 
on Finance & Administration, 
June 24, 1976 


The Council considered this report which contains two 
clauses identified as follows: 

Cl. 1: West Point Grey Community Association - 

Branch Library 
Cl. 2: Orpheum Theatre Restoration 

MOVED by Aid. Volrich 

THAT Clause 1 be received for information, and the recommend- 
ations of the Committee, as contained in Clause 2, be approved. 

- CARRIED UNANIMOUSLY 


III. Report of Standing Committee 
on Community Services, 
June 24, 1976 

The Council considered this report which contains five 
clauses identified as follows: 

Cl. 1: Liquor Permit Application - 170 Water Street 
Cl. 2: Liquor Permit Application - 1781 Beach Avenue 
Cl. 3: Proliferation of Liquor Outlets 
Cl. 4: Civic Grant Request - Strathcona Summer 

Enrichment Program 
Cl. 5: Civic Grants - Status Report 


Cent 'd . 
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Report of Standing Committee on 

Community Services, 

(June 24, 1975,) (Cont 'd) 

Clauses 1, 2, 3 & 5 (inclusive) 

MOVED by Aid, Marzari 

THAT the recommendations of the Committee, as contained 
in clauses 1 and 2 be approved, and clauses 3 and 5 be received 
for information . 

- CARRIED UNANIMOUSLY 

Civic Grant Request - Strathcona 
Summer Enrichment Program. 
(Clause 4) 

MOVED by Aid. Marzari 

THAT the recommendations of the Committee, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY. 


RISE FROM COMMITTEE OF THE WHOLE 

MOVED by Aid. Har court 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt 
SECONDED by Aid. Sweeney 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


I BY-LAWS 

! 


1. BY-LAW TO AMEND BY-LAW NO. 4 299, 

BEING THE VEHICLES FOR HIRE BY-LAW 
(Passenger Transportation Pool) 

MOVED by Aid . Cowie , 
SECONDED by Aid. Marzari, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Cowie, 
SECONDED by Aid. Marzari, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


i 
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BY-LAWS (Cont'd) 


2. BY-LAW TO REGULATE NOISE OR SOUND 
WITHIN THE CITY OF VANCOUVER 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Bird, 

THAT the By-law be introduced and read a first time. 

i - CARRIED UNANIMOUSLY 

j The By-law was read a first time and the Presiding Officer 

declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Bird, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

i 

- CARRIED UNANIMOUSLY 


3. BY-LAW TO AMEND BY-LAW No. 42 99, 

BEING THE VEHICLES FOR HIRE BY-LAW 
(Towing Vehicles from Parking Lots ) 

I MOVED by Aid . Cowie 

SECONDED by Aid. Marzari 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

i MOVED by Aid. Volrich (in amendment) 

I SECONDED by Aid. Cowie 

THAT Paragraph 3 of this By-law be amended to read as 
follows : 

"3. Section 35A is amended by adding the following 
immediately after subsection (7) 

' (8) No driver of a tow truck shall remove 

any vehicle from any parking lot or vacant land 
under any agreement with the owner, occupier or 
operator thereof as the case may be, unless at 
! the time such agreement was made there was, and 

at the time such vehicle is towed away there is , 
an approved towaway sign conspicuously displayed 
on the said parking lot or vacant land.' " 

- CARRIED UNANIMOUSLY 

There being no further amendments, it was 

MOVED by Aid. Cowie, 
SECONDED by Aid. Marzari 

THAT the By-law, as amended, be given second and third 
readings and the Mayor and City Clerk be authorized to sign and 
; seal the By-law. 

i - CARRIED UNANIMOUSLY 

i 


*Underlining denotes amendment . 
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BY-LAWS (Cont'd) 


4. BY-LAW TO AMEND BY-LAW NO. 3575, 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW (Champlain Heights, Areas 
E & F, Enclaves 2-8 & 12-21) 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Marzari, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Marzari, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

(Aldermen Bowers, Boyce , Kennedy and Sweeney wejre 
excused from voting on this By-law) 


5. BY-LAW TO CONTRACT A DEBT BY THE ISSUE AND 

SALE OF DEBENTURES IN THE AGGREGATE PRINCIPAL 
AMOUNT OF $144,847.65 IN LAWFUL MONEY OF 
CANADA FOR CERTAIN STREET AND LANE LIGHTING 
PROJECTS CONSTRUCTED AS LOCAL IMPROVEMENTS 
AND FOR IMPOSING AN ANNUAL SPECIAL RATE ON REAL 
PROPERTY SPECIALLY BENEFITED BY SUCH LOCAL 
IMPROVEMENTS 


MOVED by Aid. Volrich, 
SECONDED by Aid. Sweeney, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

*■'■)► 

There being no amendments, it was 

MOVED by Aid. Volrich, 
SECONDED by Aid. Sweeney, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 


- CARRIED UNANIMOUSLY 


Regular Council, July 13, 1976 


4 

15 


BY-LAWS (Cont'd) 


6. BY-LAW TO CONTRACT A DEBT BY THE ISSUE AND 

SALE OF DEBENTURES IN THE AGGREGATE PRINCIPAL 
AMOUNT OF $135,716.09 IN LAWFUL MONEY OF 
CANADA FOR CERTAIN UNDERGROUND WIRING PROJECTS 
CONSTRUCTED AS LOCAL IMPROVEMENTS AND FOR 
IMPOSING AN ANNUAL SPECIAL RATE ON REAL PROPERTY 
SPECIALLY BENEFITED BY SUCH LOCAL IMPROVEMENTS 

MOVED by Aid. Volrich, 
SECONDED by Aid. Sweeney, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Volrich, 
SECONDED by Aid. Sweeney, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


7. BY-LAW TO CONTRACT A DEBT BY THE ISSUE AND 

SALE OF DEBENTURES IN THE AGGREGATE PRINCIPAL 
AMOUNT OF $952,150.71 IN LAWFUL MONEY OF 
CANADA FOR CERTAIN BEAUTIFICATION PROJECTS 
CONSTRUCTED AS LOCAL IMPROVEMENTS AND FOR 
IMPOSING AN ANNUAL SPECIAL RATE ON REAL PROPERTY 
SPECIALLY BENEFITED BY SUCH LOCAL IMPROVEMENTS 

MOVED by Aid. Volrich, 
SECONDED by Aid. Sweeney, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, itwas 

MOVED by Aid. Volrich, 
SECONDED by Aid. Sweeney, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 
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BY-LAWS (Cont'd) 

8. BY-LAW TO CONTRACT A' DEBT BY THE ISSUE AND 

SALE OF DEBENTURES IN THE AGGREGATE PRINCIPAL 
AMOUNT OF $1,063,755.20 IN LAWFUL MONEY OF 
CANADA FOR CERTAIN PAVEMENT, CURB AND GUTTER, 
LANE PAVEMENT AND SIDEWALK PROJECTS CONSTRUCTED 
AS LOCAL IMPROVEMENTS AND FOR IMPOSING AN 
ANNUAL SPECIAL RATE ON REAL PROPERTY SPECIALLY 
BENEFITED BY SUCH LOCAL IMPROVEMENTS 


MOVED by Aid. Volrich, 
SECONDED by Aid. Sweeney, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Volrich, 
SECONDED by Aid. Sweeney, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


9. BY-LAW TO AUTHORIZE THE ISSUE OF A 
DEBENTURE IN THE AMOUNT OF $572,131 
IN LAWFUL MONEY OF CANADA FOR THE 
OBJECTS SET OUT IN SCHEDULE "B" 

MOVED by Aid. Volrich, 
SECONDED by Aid. Sweeney, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Volrich, 
SECONDED by Aid. Sweeney, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


MOTIONS 


A. Establishment of Land for Road 
Purposes (Portion of Joyce Road 
S/S of Vanness) 


MOVED by Aid. Harcourt, 
SECONDED by Aid. Bird, 

THAT WHEREAS the City of Vancouver is the registered owner 
of Lots 5, 7 and 8, Block 158, D.L. 37, Plan 2750; 

AND WHEREAS it is deemed expedient and in the public 
interest to establish a portion of the above described lands 
as road; 
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MOTIONS (Cont'd) 

Establishment of Land for Road 
Purposes (Portion of Joyce Road 
S/S of Vanness) (Cont'd) 

THEREFORE BE IT RESOLVED THAT all those portions of Lots 5, 
7 and 8, Block 158, District Lot 37, Plan 2750, Group One, N.W.D. 
lying to the West of a line drawn parallel to and seven feet 
perpendicularly distant Easterly from the Westerly limit of said 
Lots 5, 7 and 8, the same as shown outlined red on a plan prepared 
by Noel E. Peters B.C.L.S., dated June 25, 1976, and marginally 
numbered LF 7756, a print of which is hereunto annexed be and the 
same are hereby established for road purposes and declared to 
form and constitute portion of road; and 

FURTHER BE IT RESOLVED THAT the Resolution of Council 
establishing the hereinbefore described road dated June 15, 1976, 
be rescinded. 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 


B. Allocation of Land for Lane 

Purposes (1827 West 3rd Avenue) 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Bird, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for lane purposes, the following described lands: 

North 2 feet of each of Lots 26, 27, 28, 29 and 
30, Block 227, District Lot 526, Plan 590 

1827 West 3rd Avenue; 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes, and declared to form and constitute portions of 
lane . 

- CARRIED UNANIMOUSLY 


C. Allocation of Land for Lane Purposes 
(North 5 feet of each of Lots 6 and 7 
except that part of each lot included 
in Explanatory Plan 6253, Block 1, 
D.L. 709) 


MOVED by Aid. Harcourt, 
SECONDED by Aid. Bird, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for lane purposes, the following described lands: 

North 5 feet of each of lots 6 and 7 except that part 

of each lot included in Explanatory Plan 6253, Block 

1, District Lot 709, Plan No. 1759 as amended, the 

same as shown outlined red on plan prepared by G. Girardin, 

B.C.L.S. dated May 25, 1976, and marginally numbered 

LF 7707, a print of which is attached hereto; 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes, and declared to form and constitute portions of 
lane . 

- CARRIED UNANIMOUSLY 
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ENQUIRIES & OTHER MATTERS 

No. 19 Fireball . 

Alderman Bird referred to a number of letters 

from senior citizens in the area 
of 2nd Avenue and Wallace where 
there was a fire recently, thanking 
Council for not closing No. 19 
Firehall . 


The Council recessed at 11.50 a.m., 
to reconvene at 2.00 p.m. 

****** 


The Council reconvened in the Council Chamber at 2.00 p.m. 
with Mayor Phillips in the Chair and the following Members present: 

PRESENT ; Mayor Phillips 

Aldermen Bird, Bowers, Boyce, Cowie , 
Harcourt, Kennedy, Marzari, 
Sweeney and Volrich 

ABSENT: Alderman Rankin (Leave of Absence) 
CLERK TO THE COUNCIL ; R. Henry. 


UNFINISHED BUSINESS & DELEGATIONS 

1. Southwest Marine Drive - 
Building Line. 

Council, on June 22, 1976, deferred consideration of the 
report of the City Manager dated June 18, 1976, on Southwest 
Marine Drive - Building line, to permit a delegation from Mr. 
N.S. Hepburn. 

in the City Manager's report the City Engineer stated: 

" Southwest Marine Drive has been for many years and is now an important 
major street carrying traffic voliimes equal to those of 41st Avenue. It is the 
shortest route connecting the Endowment Lands and West Point Grey with areas to 
the south and east and is the logical route for this purpose. Any declassifica- 
tion of Southwest Marine Drive would result in these necessary trips being di- 
verted into the residential streets to the north which are narrower, have smaller 
lot sizes and have far more people living along them. In addition, the setbacks 
are not as great as on Marine Drive and, therefore, the property owners are closer 
to the traffic. Diversion of traffic from Southwest Marine Drive to these streets 
to the north would increase trip lengths and would significantly increase the 
number of people detrimentally affected, when compared to those along Southwest 
Marine Drive. For these reasons. Southwest Marine Drive should be retained as 
a major street in the City street system, including the retention of the existing 
100-foot building line to provide for future needs of the City." 


Cent ' d . 
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UNFINISHED BUSINESS & DELEGATIONS (Cont'd) 

Southwest Marine Drive - 
Building Line (Cont'd) 

Mr. N.S. Hepburn, Executive Chairman, Save Southwest Marine 
Drive Committee, addressed Council and submitted a brief stating 
that the widening of Southwest Marine Drive would virtually 
destroy this road as a park-like drive. In addition major 
reconstruction would be required between Yew and Macdonald 
Streets with retaining structures to bring the alignment and 
grade up to acceptable standards. The brief suggested to 
Council that it undertake a comprehensive study of the east-west 
traffic between Granville Street and the University Endowment 
Lands . 

MOVED by Aid. Volrich 

THAT Council re-emphasize that Southwest Marine Drive remain 
as is, and that no widening of this road take place without the 
approval of Council: 

FURTHER THAT, in due time, a report be prepared for Council 
to include results of a study of alternate strategies to handle 
traffic along Southwest Marine Drive and, in addition, the present 
100 ft. building line remain. 

- CARRIED 

(Aid. Sweeney opposed) 


2 . Hours of Operation for 
Neighbourhood Pubs. 

Council, on June 15, 1976, deferred a clause in the report 
of the Standing Committee on Community Services dated June 3, 1976, 
on hours of operation of Neighbourhood Pubs to permit Mr. Peter 
Uram to appear before Council as a delegation. 

Mr. Uram stated that he was asking for Council's support 
for a request to the Provincial Government to consider permitting 
neighbourhood pubs an extension beyond the present 11:00 p.m. 
closing hours. He also stated that fifty-one (51) neighbourhood 
pubs in the Province have formed an Association and this Association 
will be making representations to the Provincial Government and 
the Liquor Administration Branch to permit neighbourhood pubs to 
remain open longer hours. 

MOVED by Aid . Cowie 

THAT Council request the Provincial Government to amend the . 
appropriate legislation to permit municipal councils to extend 
the hours of neighbourhood pubs beyond the present 11.00 p.m. 
closing hours, based on individual merit. 

- LOST (tie-vote) 
(Aid. Bird, Boyce, Kennedy, Sweeney and Volrich opposed) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Four Seasons Hotels Limited Development (cont'd ) 

The Board of Administration recommends the foregoing 
recommendations be endorsed. 

The Council noted a memorandum from the City Clerk advising 
of various communications received from organizations and 
individuals commenting on the matter and generally in opposition 
to the development. It is stated in the City Clerk's memorandum 
that the Park Board wishes to appear before Council as a dele- 
gation. The Park Board is in opposition to the project. 


MOVED by Aid. Adams, 

THAT the report of the Board of Administration, dated 
September 10, 1970, be approved. 

- CARRIED 


MOVED by Aid. Hardwick, 

THAT the memorandum from the City Clerk be received. 

- CARRIED 


I. Report of Special Committee re 

Illegal Suites, September 18, 1970 

The Special Committee re Illegal Suites - Hardship Cases 
submitted the following report under date of September 18, 1970: 

'The Committee of Officials has considered the following 
requests under the policy established by Council concerning 
Illegal Suites - Hardship Cases, and reports as follows: 

(a) The following applications recommended for approval by the 
sub-committee, be approved: 

Melva Cairns (tenant) , 131 East 27th Avenue 

Karter K. Chohan (owner), 2491 East 19th Avenue 

Mrs. Lynne Clement (tenant), 2385 East 54th Avenue 

Mr. Skuli Johnson (owner), 2935 West 8th Avenue 

Louis Kusel (owner) 3 463 - 3 4 6 5 West 6th Avenue 

Mike and Katica Paulic (owners) , 1735 East 28th Avenue 

Mrs. Marie Rochefort (tenant), 3339 Monmouth Street 

Mrs. Naranjan Kaur Mehar Singh (owner), 3075 East Broadway 

Mrs. Rose Stewart (owner), 3282 West 31st Avenue 

Amy F. Upshall (tenant), 2690 East 1st Avenue 

(b) The following applications be approved for six months from 
the date of this resolution: 

Hugh R. Cockriell (tenant), 3335 Charles Street 
Mr. Jural Laus (owner), 4774 Joyce Street 

(c) The following applications be approved for one year from the 
date of this resolution: 

Korbinian Kosolofski (owner) , 8415 Duff Street 
Germane Pellizzari (tenant), 3489 Franklin Street 
Mark Prodanovic (tenant) , 3325 East 29th Avenue 
John Stancato (owner) , 375 Skeena Street 

(d) The following applications be not approved: 

Luigi V. Fontana (tenant), 2979 Charles Street 

Michal Humenny (owner), 233 East 57th Avenue 

John and Maria Manoila (owners) , 174 East 44th Avenue 

(e) With respect to the above mentioned, the City Building 
Inspector be instructed to carry out the policy as adopted 
by Council on December 17, 1963, and as amended by Council 
on November 10, 1964." 

cont 'd . . . 
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UNFINISHED BUSINESS & DELEGATIONS (Cont'd) 

3. Gastown Merchants' Association 
Debt to the City of Vancouver. 

On June 29, 1976, Council deferred consideration of a 
Manager's Report dated June 25, 1976, on the Gastown Merchants 
Association's Debt to the City of Vancouver, to permit a deleg- 
ation from the Association. 

Mr. A. Bowen addressed Council and spoke specifically to 
the amount of $3,223.10 owing to the City for clean-up work 
related to the street closures for the Farmers' Market activities 
in 1974. He requested that Council give consideration to 
reducing the debt. 

MOVED by Aid . Boyce 

THAT City Council forgive the Gastown Merchants' Association 
50% of the debt of $3,223.10 owing to the City for clean-up work 
related to the street closures for Farmers ' Market activities in 
1974 . 

- CARRIED 

(Aid. Bird, Bowers, Marzari and Sweeney opposed) 


4. "Locked In" Lots at 1455 
and 1491 East Broadway. 

Oh June 29, 1976, Council deferred consideration of a Manager 
report dated June 25, 1976, on "Locked In" Lots at 1455 and 1491 
East Broadway, to permit delegations from Mr. J. Brown, solicitor 
on behalf of Mr. & Mrs. E. Dobrowolski (1491 East Broadway) and 
Mr. A. Bruno (1455 East Broadway). 

Mr. J. Brown, solicitor, stated that he had been unable to 
contact his clients, Mr. and Mrs. Dobrowolski, to discuss this 
matter, until today, at which time he was informed that Mrs. 
Dobrowolski is in hospital and Mr. Dobrowolski had requested 
that he seek an adjournment of this matter. 

Mr. Bruno (1455 East Broadway) addressed Council. He advised 
that he has spent a considerable sum renovating his property and 
does not consider the offer made by the real estate firm to be a 
fair one. 

A representative of the Planning Department advised that 
research has indicated that his Department, while it had entered 
into some negotiations with the owners of the subject properties, 
these had not been extensive. 


MOVED by Aid. Bowers 

THAT issuance of this development permit be deferred to the 
next meeting of Council to permit the property owners, the 
developers and the Planning Department to enter into further 
negotiations . 

- CARRIED UNANIMOUSLY 
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ENQUIRIES AND OTHER MATTERS (Cont'd) 

Residents' Petition (Kitsilano Point) 

re 1931-33, 1937, 1943, and 1949 Creelman. 


Alderman Harcourt 


Advised he had received a petition 
signed by a number of residents of 
Kitsilano Point with respect to 
properties on Creelman Street. He 
had also in his possession a letter 
from the architect representing the 
owner of the properties which stated 
that the owners have plans for two 
Four-plexes but are awaiting the 
enactment of the required zoning 
amendment. The letter, dated 
June 22, 1976, indicated that the 
tenants would be given notice on 
June 30, 1976, to permit the buildings 
to be vacated within three months. 
Mr. Manning further indicated that 
the owners are unwilling to repair 
and paint the property as ordered 
by the Building Inspector. 


MOVED by Aid. Harcourt 

THAT the City Manager be requested to immediately investigate 
the statements made by the residents and ensure that the houses at 
1931-33, 1937, 1943 and 1949 Creelman Street comply with the 
Minimum Standards By-law: 

FURTHER THAT the City Manager report to the next meeting of 
Council on this matter, including whether or not the developer 
has met the City's relative By-law requirements. 


(Aid. Kennedy opposed) 


Bike Route - Burrard 
Bridge to Macdonald . 


- CARRIED 


Alderman Cowie 


stated that cycling across the 
Burrard Bridge is dangerous. He 
also considers that it is hazardous 
for cyclists who travel from Burrard 
to Macdonald. He requested that 
the City Engineer investigate 
safety measures, particularly on 
the Burrard Street Bridge, e.g. 
railing, restricting pedestrians 
to one sidewalk and cyclists to 
the other. The Mayor so directed. 


The Council adjourned at 3.10 p.m. 


* * * * * 


The foregoing are Minutes of the Regular Council Meeting 
of July 13, 1976, adopted on July 27, 1976. 
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Manager's Report, July 9, 1976 (WORKS - 1) 

WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 

RECOMMENDATIONS ; 

1. Closure of Laurel Street between 10th Avenue and 12th Avenue - 
Adjacent to Blocte376 and 377. D.L. 526 

The City Engineer reports as follows: 

"On June 26, 1969, Council approved the rezoning of certain Vancouver General 
Hospital lands, including Blocte376 and 377, D.L. 526, subject to a number of 
conditions. One of the conditions was 'Closure of Laurel Street between 10th 
and 12th Avenues be approved in principle, providing a through driveway between 
12th and 10th Avenues is first made available for circulating traffic and is 
recognizable as such (a 36-foot pavement width with 6-foot sidewalks shall be 
considered a minimum standard for such a driveway).' 

The Vancouver General Hospital and the Greater Vancouver Regional Hospital 
District are the owners of the lands abutting Laurel Street between 10th and 
12th Avenues. They are requesting the closure of this portion of Laurel Street 
in order to proceed with the next phase of the hospital complex, an emergency 
core building. 

I RECOMMEND that all that portion of Laurel Street between 10th and 12th 
Avenues, as shown outlined on plan marginally numbered LE 4390 be closed, 
stopped up and conveyed to the Vancouver General Hospital subject to the 
following conditions: 

(a) The closed road be conveyed to the Vancouver General Hospital in exchange 
for a dedicated road allowance between 10th and 12th Avenues, approximately 
170 feet westerly from the existing Laurel Street. 

(b) The portion of road so closed be subdivided with the abutting hospital 
property to the satisfaction of the Approving Officer. 

(c) The new roadway is to be constructed at no cost to the City and to the 
satisfaction of the City Engineer prior to the closing of Laurel Street 
to traffic. 

(d) The cost of relocation of utilities and street work necessary to close 
Laurel Street to be to the account of the Vancouver General Hospital. 
The estimated cost of this work is $16,000. 

(e) Any agreement to be to the satisfaction of the Director of Legal Services 
and the City Engineer." 

The City Manager RECOMMENDS that the foregoing report be approved. 


2. Tender No. 57-76-4 - Supply & Delivery of Extra Strength 
Vitrified Clay Sewer Pipe, Fittings and Couplings 


Tenders for the above were opened on April 26th and referred to the City Engineer 
and Purchasing Agent for report. 

The City Engineer and Purchasing Agent report as follows:- 

"The 7% Provincial Sales Tax is in addition to the prices shown in this report. 
Funds are provided for from the Sewers Capital Budget. 

The tender listed 88 items. 12 items are not required, leaving 76 items for 
consideration. 

The 76 items are comprised of:- 10 items of pipe 

61 items of fittings 
5 items of repair couplings 


Cont • d 
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Clause 2 Cont'd 
A condensed tabulation is as follows:- 

PIPE. FITTINGS AND REPAIR COUPLINGS 



BID NO. TENDERER TOTAL PRICE ADJUSTED FOR LOCAL CONTENT 

1. IXL Industries Ltd. $223,768.92 

2. Atlas Asbestos Co. 350,241.65 $337,107.59 

3. Flex-Lox Industries 369,306.09 350,840.75 

4. Canadian Johns Manville 376,518.55 

REPAIR COUPLINGS ONLY 

5. Fred Surridge Ltd. (bid on 3 $ 5,926.14 ($6886.00 - 
items only). after adjustment for non-bid items). 

6. Hanley & Gibson Ltd. 6,791.00 $ 6,782.50 


None of the six bids received offered prices on all items. Bid No. 2 (Atlas Asbestos) 
and Bid No. 4 (Canadian Johns Manville) both have offered Asbestos Cement Pipe and 
Fittings which do not meet specifications. The City does not consider asbestos cement 
pipe to be an approved alternative to vitrified clay pipe. In addition, they did not 
offer prices on 26 items and 34 items respectively. 

The following is a comparison of the bids submitted by Flex-Lox Industries Ltd. (Bid 
No. 3), and IXL Industries Ltd. (Bid No. 1). 

FLEX-LOX INDUSTRIES 

Flex-Lox Industries Ltd., formerly Clayburn Harbison Ltd., have been supplying the 
City with clay pipe since the 1940 's. Until 1960 they produced pipe with a clay 
bell and used an oakum and mortar joint. From 1960 to 1966 their pipe had a clay 
bell and utilized polyurethane gaskets. Since 1966 they have been using the modern 
'Flex-Lox' coupling. This is a superior pipe joint consisting of a resilient 
polyurethane gasket cast onto both ends of a plain end pipe and a separate external 
sleeve coupling for jointing the pipe together. Jointing in the field consists 
simply of pushing the spigot end of the pipe into the external sleeve. The City of 
Vancouver believes this joint to be far superior to any other on the market. 

Since 1950 the City has installed and relaid over 1.5 million feet (297 miles) of 
vitrified clay pipe. Insofar as pipe diameters are concerned, no compatibility 
problems have been encountered between new pipe and old because of the constant 
supply from one supplier. A change to a different supplier will cause some 
problems in the field when making repairs or connections as the inside and out- 
side diameters won't match. In the past, Flex-Lox has also made many 'special' 
items to our specifications including drop-manhole tees and special bushings. 
The City presently accounts for over 30% of Flex-Lox 's business. 

At present, there is approximately 25,000 ft. of clay pipe in stock and 4,800 
fittings. Some of these fittings will remain after all of the pipe has been used. 
Some Flex-Lox pipe and fittings, therefore, will still be required to effectively 
use all remaining inventory and to overcome any compatability problems which may 
arise through the use of IXL pipe when making repairs or connections to Flex-Lox 
pipe previously installed. 


IXL INDUSTRIES LTD. 

This firm has tendered on supplying a full range of vitrified clay pipe and fitt- 
ings. All products are manufactured in Medicine Hat, Alberta. 

IXL products do not meet the specifications of the tender because they are unglazed. 
To compensate for this, they have offered to dip their pipe and fittings in a high 
polymer polyvinyl acetate emulsion which is resistant to water, heat, cold, oil, 
gasoline, acids and other corrosive materials. This emulsion is generally used 


Cont'd . 
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(WORKS - 3) 


Clause 2 Cont'd 

with cement mortars or grouts or for waterproofing interior and exterior foundations. 
It has been used as a sealing and protecting agent in concrete pipe for special 
applications dealing with corrosive wastes. 

Glazed vitrified clay pipe has always been specified by the City because of its 
proven performance history and its past superiority over unglazed pipe. In recent 
years, new manufacturing techniques and improved quality control have enabled the 
production of unglazed pipe which is comparable to glazed pipe. In England, the 
use of glazing is diminishing and, as in the U.S., the omission of glazing is per- 
mitted in the standard specifications for sewer pipe. The Building Research Station 
in England now states that there is no significant difference in the hydraulic 
resistance of the two types of pipe in service, and that modern unglazed pipe is no 
less suitable for a given application than the older glazed variety. 

Although the Flex-Lox pipe is more desirable because of the ceramic glaze used, 
current literature indicates that the IXL pipe should be suitable for our purposes. 
The dipping of IXL pipe in the polyvinyl acetate emulsion should ensure that the 
pipe is watertight. Considering the large price difference between IXL and Flex- 
Lox, there does not seem to be any reasonable grounds to reject IXL pipe on the 
matter of glazing alone. 

The use of IXL pipe will incur some extra expense to the City, i.e., the short 
pipe lengths (20-25% shorter than Flex-Lox) and the clay bell will increase laying 
costs approximately $0.50/ft. or $43,500 for the 87,000 ft. of pipe estimated in 
the tender. The distance from the supplier (Medicine Hat), the lack of a local 
representative and some past supply problems may require a slightly larger 
inventory. The additional repair couplings, bushings and adaptors to make the 
IXL pipe compatible with existing pipe is estimated at $5,500. 

(Total extra cost for laying, stock and repair couplings - $50,000). 

It is estimated that a net savings of $95,000 can be realized by using IXL pipe 
in lieu of Flex-Lox, i.e. - 

Difference in bid price - $145,000 

Less extra cost for laying, stock and couplings - 50,000 


DISCUSSION ON REPAIR COUPLING BIDS 


Fred Surridge Ltd. 

This firm has only tendered on the supply of three of the five sizes of repair 
couplings and were the low bid on the 8" size only. 


Han ley & Gibson Ltd. 

This firm has tendered on the supply of all five repair couplings and is to City 
specifications. IXL Industries Ltd. has tendered the lowest bid on the rubber 
repair couplings but their couplings are not an approved equal to the couplings 
specified in the tender. The IXL coupling is incapable of carrying shear loads 
and also lacks the rigidity of the specified coupling. Furthermore, Hanley and 
Gibson offer a full line of bushings and adaptors which will be necessary to 
match IXL pipe and fittings to existing inventory. 


The City Engineer and Purchasing Agent RECOMMEND: . 

(i) that the supply and delivery of all vitrified clay sewer pipe and fittings 

be awarded to IXL Industries Ltd. at a total cost of $220,147.42 ($223,768.92 
less cost of repair couplings) based on estimated requirements for the next 
one -year period, 

(ii) that the supply and delivery of rubber repair couplings be awarded to Hanley 
and Gibson Ltd. at a cost of $6,791." 

The City Manager RECOMMENDS that the recommendations of the City Engineer and 
Purchasing Agent be approved, subject to a contract satisfactory to the Director 


Savings 


$ 95,000 


of Legal Services. 


FOR COUNCIL ACTION SEE mE{S)..JM. 


Manager's Report, July 9, 1976 

BUILDING & PLANNING MATTERS 

RECOMMENDATION 


1. Terms of Reference for Mount Pleasant 
Triangle N.I. P. Committee 


The Director of Planning reports as follows: 

"On October 14, 1975, the Downtown East Side and a portion of Mount 
Pleasant/Cedar Cottage were designated as N.I .P. areas. On January 
27, 1976, Council approved the boundaries of the Mount Pleasant N.I .P. 
area as Broadway, Kingsway and Knight St./Clark Dr. Preplanning com- 
menced in Mount Pleasant in January 1976 and a public meeting was held 
in Florence Nightingale Elementary School on March 4, 1976 to initiate 
public involvement in the community. A committee of 12 persons was 
formed at that meeting to begin working with the Planning Department 
in preparing a Concept Plan for Council's approval. 

This committee met regularly in the Mount Pleasant Information Centre 
at 724 East Broadway and held specially publicized meetings in specific 
sub-areas to ensure adequate representation. The committee now meets 
regularly in the Planning Department site office at 670 E. Broadway. 

In order to define the committee's role and its relationship to City 
Council and to civic staff , terms of reference were developed and • 
approved by the committee. They are based largely on terms of refer- 
ence developed for previous planning programs in Kitsilano, Cedar 
Cottage, Fairview and Grandview/Vfoodlands with specific provisions to 
take into account the conditions within the Mount Pleasant N.I. P. 
Triangle. 

In order to formalize the Mount Pleasant Triangle N.I .P. consnittee it is 
recommended 

that Council endorse the terms of reference for the Mount Pleasant 
Triangle N.I .P. Committee as attached in Appendix I. " 

The City Manager RECOMMENDS that the recommendation of the Director 
of Planning be approved. 


2. 2nd Avenue and Wallace Street - 

Architectural Consultant Services 


The Director of Housing reports as follows: 

"In putting together the housing proposal for the above-mentioned 
site so that the Planning Department could evaluate and assess 
the total conceptual development for rezoning and public hearing 
purposes, it was necessary to ask the architectural consultant 
for the Public Housing Corporation to co-ordinate the archi- 
tectural activities of the two co-op groups (Penta and 
Dunbar^ into one co-ordinated scheme. 

The excess architectural costs amounted to $750.00. These 
costs are recoverable eventually from the total project and 
can be provided in the interim from the Public Housing Fund. 

The Director of Housing RECC»4MENDS that an additional $750.00 
be appropriated from the Public Housing Fund for the above 
described purposes." 

The City Manager RECOMMENDS that the recommendation of the 
Director of Housing be approved. 


(BUILDING - 1) 
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3 . 1167 West 7th Avenue - Tovmhouse Development 
Development Permit Application #71992 

The Director of Planning reports as follows: 

"Development Permit Application #71992 has been filed by J.M. 
Schmidt, Architect, for Dr. Batt, to construct a three-storey 
townhouse development containing 6 dwelling units on this site 
located on Fairview Slopes at the north side of 7th Avenue 
between Alder and Spruce Streets. 

The proposed building would be at variance to the regulations of 
Section 1 of the CRM-2 District Schedule with respect to floor 
space ratio, setbacks and height. (For detailed comparison, see 
attachment ) . 

Section 3 of the CRM-2 District Schedule gives City Council the 
discretion to permit a building at variance to the regulations 
of Section 1, with Council to have due regard to the following: 

(a) The provision of private outdoor living space, daylighting, 
landscaping, the disposition of the required off-street 
parking and loading facilities, the location of the building 
in relation to the site and surrounding streets and buildings 
and its overall design. 

(b) For buildings approved under these clauses only. Council 
shall determine the maximum gross floor area which shall be 
allowed having particular regard to the factors noted above. 
In no case, however, shall: 

( i) the maximum floor space ratio exceed 1.5 computed as 

described in Section l.G of the CRM-2 Multiple Dwelling 
District Schedule 

(ii) the height of the building exceed thirty-five feet (35') 
nor twenty-five feet (25') measured from the centre line 
level of the nearest streets directly southward. 

City Council on June 1, 1976 adopted the Fairview Slopes Policy 
Plan. With respect to height, this Plan states 'The height of a 
building should not exceed 35' measured vertically above a hypoth- 
etical line connecting the north and south property lines: addit- 
ionally the height of a building should not exceed 25' above the 
south property line. Height should be calculated from City 
building grades or all street frontages, ' 

The development, as proposed, will be in conformity to the 35' 
height guidelines and the height of the building, as proposed, 
would be 30' above the southerly property line. However, the 
applicant is prepared to reduce the height to 25'. 

Area Planning 

The Fairview Area Planner and the Area Planning Committee 
recommended approval of this Development Permit Application. 

Urban Design Panel 

The Urban Design Panel has recommended that the design as 
proposed be approved. 


Cont'd 
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Clause #3 continued : 

The Director of Planning recommends that this Development Permit 
Application be approved, thereby permitting the construction of a 
three-storey townhouse development containing 6 dwelling units on 
this site, subject to the following conditions: 

A. Prior to the issuance of the Development Permit: 

— Provision of lane access into the underground parking 
garage to be first approved by the Director of Planning 
and the City Engineer, 

— Provision and location of garbage storage and pick-up 
area to be made to the satisfaction of the Director of 
Planning after consultation with the City Engineer and 
the Medical Health Officer, 

— Complete landscaping drawings detailing the number, 
^yp^j size and location of all planting and ground cover 
to be made to the satisfaction of the Director of 
Planning, 

— The northerly 10' of site (Lot 17) to be first dedicated 
to the City for lane purposes and any necessary arrange- 
ments to be first entered into with the City for use of 
this portion of the site so dedicated, 

" Any non-standard treatment of the City street to be first 
approved by the City Engineer. 

— Revised drawing to be submitted clearly indicating that 
the height of the building not to exceed 25' measured 
from the south property line, 

B. All 12 off-street parking spaces are to be provided in 
accordance with the approved drawings and the relevant 
requirements of Section 12 of the Zoning and Development 
By-Law within sixty (60) days from the date of any use or 
occupancy of the proposed development and thereafter to be 
permanently maintained, 

C. All approved landscaping and treatment of the open portions 
of the site, other than the off-street parking area referred 
to in the preceding condition, shall be completed in accord- 
ance with the approved drawings within six (6) months of the 
date of any use or occupancy of the proposed development and 
thereafter to be permanently maintained, " 

The City Manager RECOMMENDS that the recommendation of the 
Director of Planning be approved. 


4. Rezoning Application - 2500 Block of Franklin 
Street between Kamloops and Penticton Streets 

The Director of Planning reports as follows: 

"An application has been received from J, F, Funaro requesting 
an amendment to the Zoning and Development By-Law No, 3575 
whereby the above-mentioned property be rezoned from (RS-1) 
One-Family Dwelling District to (C-2) Commercial District fqr 
the purpose of: 
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'erecting a shopping and office complex with parking 
for the development and communal parking for the 
merchants of the area. ' 

SITE DESCRIPTION 

The subject site is located on the south side of the 2500 Block of 
Franklin Street between Penticton Street, Kamloops Street and the 
lane North of Hastings Street. The site measures 528 feet along 
Franklin Street, 120 feet along Kamloops Street and 119.95 feet 
along Penticton Street. The total site area is approximately 
63*360 square feet. (See Appendix A). 

The site is presently zoned (RS-1) One-Family Dwelling District and is 
used as a collective parking lot for area merchants. The surrounding 
land to the East, North and West is also zoned (RS-1) One-Family Dwell- 
ing District. The block to the Northeast of the subject site is 
occupied by the Hastings School. The land to the South, which fronts 
on Hastings Street, is zoned (C-2) Commercial District. 

The existing parking lot contains I65 parking spaces in three rows. 
These spaces are available to the public for two hours of free parlfing. 
The lot abuts the lane to the south. A well maintained landscaped 
strip separates the lot from Franklin Street to the South. 

The houses immediately to the West, North and East of the subject site 
are predominantly two storeys with basements. The age, style and 
condition of these houses is quite varied. The commercial buildings 
to the South of the site are mostly two-storey structures. The age 
and size of these buildings are extremely varied as are the depths of 
the buildings and their uses which are adjacent to the lane at the 
rear. Several buildings appear to have residential units on the second 
floor. 

BACKGROUND 

The subject site, called the Hastings Street Collective Parking Project, 
is City-owned under a local improvement levy whereby the local merchants 
are paying for the site on a pro-rated basis. 

On February 26, 1976, the Standing Committee on Planning and Development 
considered a letter dated February I8, 1976, from the President of the 
Hastings Chamber of Commerce supporting the redevelopment of this site. 
The architect for the proposed development, the applicant, and two local 
businessmen were present for the discussion. 

The Committee resolved: 

• THAT the Committee feels the proposed development is too massive 
and an inappropriate design for a residential community but that 
a supermarket proposal is desirable and the developers should 
consider scaling down the development and getting the consensus 
of all firms who have contributed in the payment of the collective 
parking lot, as well as that of the residents in the area, to 
any proposed development,' 

On April 23, 1976 the applicant submitted his application for rezoning 
to which were attached plans of the proposed development. The drawings, 
stamped 'Received, April 23, 1976' indicated a structure of virtually 
the same bulk as that in the drawings received by the Standing Committee 
on Planning and Development. 
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Regular Council, September 22, 197C 16 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Report of Special Committee re 
Illegal Suites (cont'd) 


MOVED by Aid. Adams, 

THAT the foregoing report of the Spcial Committee re Illegal 
Suites - Hardship Cases, containing recommendations lettered (a) 
to (e) , be approved. 

- CARRIED 


J. Report of Standing Committee on 

Planning and Development, September 3, 1970 

MOVED by Aid. Bird, 

THAT, in respect of report of the Standing Committee on 
Planning and Development dated September 3, 1970, Clauses 1 to 3 
inclusive of Part I be adopted and Clauses 4 to 8 inclusive of 
Part II be received for information. 

- CARRIED 


K. Report of Standing Committee on Health 
and Welfare, September 10, 1970 

MOVED by Aid. Linnell, 

THAT, in respect of report of the Standing Committee on 
Health and Welfare, dated September 10, 1970, Clause 1 of Part I 
be adopted and Clauses 2 to 5 inclusive of Part II be received for 
information. 

- CARRIED 


COMMITTEE OF THE WHOLE 


MOVED by Aid. Adams, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Bird, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 


BY-LAWS 


1. BY-LAW TO AMEND BY-LAW No. 3575, BEING THE 
ZONING AND DEVELOPMENT BY-LAW 
(S/W corner of Main Street and Marine Drive) 
(All lands within an area bounded on the north by 
the lane south of Broadway with the exception of 
Lot 20, Block 348, D.L. 526, Burrard Street on 
the west. Pine Street on the east and 14th Avenue 
on the south) 
(E/S Victoria Drive between 48th and 49th Avenues) 
(Area bounded by Skeena Street, 2nd Narrows Bridge 

approach, Rupert Street and CPR right-of-way) 
(All lands bounded by King Edward Avenue, Camosun 
Street and 29th Avenue) 


MOVED by Aid. Hardwick, 
SECONDED by Aid. Broome, 

THAT leave be given to introduce a By-law to amend By-law 
No. 3575, being the Zoning and Development By-law, and the 
By-law be read a first time. 

- CARRIED 


MOVED by Aid. Hardwick, 
SECONDED by Aid. Broome, 

THAT the By-law be read a second time. 

- CARRIED 


cont 'd . 
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Clause #4 continued ; 

PROPOSED DEVELOPMENT 

The proposed development is a three-storey structure which contains a 
supermarket on the ground floor, a mall of rented offices on the 
second floor and a retail shopping mall on the third floor. 373 
parking spaces are indicated on three levels in the eastern portion of 
the structure of which two levels are covered and ingress and egress 
to the parking is from both Franklin Street and the lane. 

CALCULATIONS 

Site Area: 63,360 square feet 

Floor Area: 

Parking (2 covered 

levels) 69,710 square feet 

Commercial Area 67 , 530 square feet 

137,240 square feet 

Floor Space Ratio: I.O66 
(excludes parking) 

Net Retail Area: 53,986 square feet 

(excludes malls) 

Net Area of the Supermarket: 20,900 square feet 
Parking: 

Retail (required for gross retail area) 132 spaces 
(required for net retail area) 105 spaces 

(proposed) 272 spaces 

Collective (per D.P. #33040) I65 spaces 

(proposed) I67 spaces 

Total (proposed) 373 spaces 
Loading: 

Retail (required for gross retail area) 4 spaces 

(required for net retail area) 3 spaces 

(proposed) 1 suitable space 

Setbacks : 

Kamloops Street 14 feet 

Penticton Street feet 

Franklin Street 2 feet 

Lane 1 foot 


Heights: 

Ground Floor 16 feet 

Second Floor 12 feet 

Third Floor 12 feet 

40 feet 

URBAN DESIGN PANEL 


On May 13, 1976 the Urban Design Panel considered the proposed scheme 
of development: 

'The Panel agrees with the Planning Department's position 
that this rezoning application be refused as it presents 
an unwarranted intrusion into a residential area. Further- 
more, the Panel found ^t impossible to take the incongruous 
design proposal seriously. 
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Clause #4 continued : 

Recommendation ; That this rezoning application not be approved. ' 
ANALYSIS 

The Director of Legal Services, in a memorandum dated June 16, 1976, 
gave the following opinion of the legal aspects of the proposed 
redevelopment of this site: 

'The Hastings Street Collective Parking Project which is sit- 
uated on Lots 1-13 inclusive and A and B, Block 53 THSL was 
undertaken by Council by way of a petition submitted by the 
businessmen in the area to be benefited. All costs for the 
acquisition of the lands for the construction of the parking 
project are defrayed by special assessment imposed on the 
real property benefited thereby. 

The lands upon which the project is constructed are owned by 
the City and the City has the statutory authority to dispose 
of lands no longer required, but this is subject to any sta- 
tutory prohibition or a disenabling trust or condition. The 
City, having undertaken the project pursuant to the applicable 
provisions of the Charter as a local improvement, raised mon- 
ies therefor by way of a local improvement by-law. The monies 
raised were held by the City "in trust" for the development 
, of the project. These monies were payable by the owners of the 
real property benefited by the project over a period of twenty- 
five years. The project having been completed, the site is 
subject to a disenabling trust, that is, the City holds the 
site in trust for collective parking purposes as set forth in 
the owners' petition and the local improvement by-law. It 
follows, therefore, that any step taken by the City to dispose 
of any lands of which the project is composed would be a breach 
of trust. 

While there is no prohibition against an application being 
made for the rezoning of the collective parking lot in the 
circumstances it would be pointless.' 

A memorandum from the City Engineer dated June 17, 1976 comments as 
follows : 

'In response to your memorandum of May 21, 1976, regarding the 
rezoning of the above-mentioned lots, our only comments in 
normal circumstances would be: 

(1) No ^ngress or egress to be taken from Franklin Street 
because of the residential nature of the north side of 
tj;he street. 

(2) We do not require any portion of this site for street 
or lane. 

This property is a Collective Parking Project under the Local 
Improvement provisions of the Vancouver Charter. Any change 
would probably (subject to legal opinion) require the formal 
consent of every owner assessable for the local improvement, 
perhaps even enabling legislation. Apart from the matter of 
legality, it is also important that the interests of these 
assessable owners be fully protected. 

A further complication which you will need to resolve if this 
proposal goes ahead is the fact that the properties assessable 
for the Collective Parking Lot can be credited with their prop- 
portional share of the parking against the requirements of your 
Zoning and Development By-law. * 


Cont'd . . . 
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Clause #4 continued : 

The Vancouver City Planning Commission, when considering the 
application at its meeting on June 23, 1976, concurred with the report 
of the Director of Planning. 

RECOMMENDATION ; The Director of Planning recommends that the 
application be not approved for the following reasons: 

A. TKe proposed development is too large and insensitively ^ 
designed to be considered appropriate for the site which is 
generally in a single family residential area. 

B. The proposed redevelopment of this site would represent a 
breach of trust wherein the City holds the site for collective 
parking purposes as set out in the local improvement By-law. " 


The City Manager RECOMMENDS that the recommendations of the Director 
of Planning be approved. 


5. Rezoning Application - 1505 and 1515 East Pender 
Street and 454 and 45B McLean Drive 

The Director of Planning reports as follows: 

"An application has been received from Eugene S. Paone, President 
of Alfred Horie Construction Company Ltd., requesting an amendment 
to the Zoning and Development By-Law No. 3575 to rezone the above- 
mentioned property from (RM-3) Multiple Dwelling District to (M-l) 
Industrial District for the purpose of: 

'Building a new warehouse and office complex, a two-storey 
building of a total area of 14,000 square feet complete 
with two loading bays and 11 off-street parking stalls.' 

SITE DESCRIPTION 

The site is located on the northeast corner of East Pender Street and 
McLean Drive. The site is rectangular in shape measuring 66 feet along 
East Pender Street and 122 feet along McLean Drive, for a total site 
area of 8,052 square feet. (See Appendix A). 

The site, which is presently zoned (RM-3) Multiple Dwelling District, 
contains two one-storey single family dwellings with basements on the 
northern half and an attached one-storey two-family dwelling with 
basement on the southern half. All three structures are vacant, in 
poor condition, without windows and with unkempt yards. 

The lands surrounding the site are zoned (M-l) Industrial District with 
the exception of the lands immediately to the south of the site, across 
Pender Street, which are zoned (RM-3) Multiple Dwelling District. 

The lands immediately to the west of the site in the existing (M-l) 
Industrial District contain four one-storey single family dwellings 
with basements and facing on McLean Drive. Across the lane to the 
north of the site is a restaurant with residential accommodation above 
it. The St. Vincent de Paul store and storage area is immediately to 
the east of this restaurant. The lands to the east of the subject 
site contain two-storey structures used for light industry. 

Across East Pender Street to the south of the site and on the east side 
of McLean Drive are a two-storey apartment building on the corner and 
one-storey dwellings with basements. On the southwest corner of East 
Pender Street and McLean Drive is a two-storey structure used as a 
laboratory. 

Cont'd . . . 
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Clause #5 continued : 
BACKGROUND 

The site has been zoned (RM-3) Multiple Dwelling District and the 
surrounding lands on the north side of East Pender Street have been 
zoned (M-l) Industrial District since prior to the enactment of the 
Zoning and Development By-Law No. 3575 in 1956. When the surrounding 
lands were zoned (M-l) Industrial District from (RM-3) Multiple Dwelling 
District the site was excluded at the request of the owners at that time 

PROPOSED DEVELOPMENT 

The Architect's drawings, marked 'Received, City Planning Department, 
April 26, 1976 indicate a proposed development containing warehouse 
and ancillary office space which would be an outright use in an (M-l) 
Industrial District. 


On June 17, 1976 the City Engineer requested that the western 8.5 feet 
of the site, along McLean Drive, be dedicated. This would eventually 
permit the City Engineer to widen McLean Drive to 50 feet from 33 feet 
between East Pender Street and East Hastings Street. 

The subject site would now be zoned (M-l) Industrial District but for 
the request of the owners at the time of rezoning prior to 1956. The 
Director of Planning believes that (M-l) Industrial District is the 
appropriate zoning for this property. 

The Vancouver City Planning Commission, when considering the 
application at its meeting on June 23, 1976, concurred with the 
report of the Director of Planning 

RECOMMENDATION : That the rezoning application be approved subject to 
the following: ■ 

A. The owner to formally dedicate the western 8.5 feet of 
Lots South Half of A and North Half of A, Subdivision C, 
Block 5, D.L. 183 for street widening purposes as required 
by the City Engineer. 

B. Prior to the enactment of the By-Law, the above-mentioned 
condition is to be complied with within I80 days from the 
date of the Council Resolution t 


CONSIDERATION 

6. City^Ovmed Vacant Lands - Family Rental Housing 
The Director of Housing reports as follows: 

"City Council, April 27, 1976, passed the following resolution: 


'that City Council instruct the Director of Planning 
to submit rezoning application ( s ) to Public Hearing 
for the purpose of utilizing the following City- 
owned sites for family rental housing: 

(1) Boundary Road/Price Street/Tanner Street 

(2) 2nd Avenue & Wallace 

(3) Foster & Euclid 

(4) Nanaimo & Vanness.' 


ANALYSIS 
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Pursuant thereto, consultant architects engaged by the City of 
Vancouver Public Housing Corporation had prepared conceptual 
plans for the proposed developments on the subject lands. 

The Director of Planning has reviewed each proposal and the 
densities suggested for each development. 

Based on the established densities and F.S.R.'s, which are ac- 
ceptable to the Director of Planning, it is very apparent that 
the policy of Council requires reviewing concerning the sale 
price of the lands, so that each development will be econom- 
ically viable and thereby qualify for C.M.H.C. funding. 

The City of Vancouver Public Housing Corporation have been pro- 
posing developments be constructed under Section 15.1 of the 
N.H.A. C.M.H.C. have advised that they are not prepared to 
approve projects under Section 15.1 which exceed their AHOP 
limit of $47,000 per unit, which includes interim financing, 
administration and other costs. It has generally been accepted 
that the $47,000 was applicable to a 3-bedroom housing 
unit; the maximum limit for a 2-bedroom unit therefore would 
be proportionately lower. 

The difference between interim financing, architectural fees, 
administration, legal, taxes during construction, and construc- 
tion costs; and the maximum AHOP limit, represents the approximate 
amount which can be allocated and made available for the purchase 
of lands. In my view, I estimate the land component to be ap- 
proximately $8,000 - $10,000 per unit. In the event that the 
present maximum approved C.M.H.C. limit is not increased, in- 
flation will contribute towards a further reduction in what can 
be paid for land. 

Based on the foregoing, it is estimated that the allowable land 
prices which can be incorporated for each development are as 
follows : 

1) Boundary/Pr ice/Tanner 


2.42 acres 


42 units © $8,000 


$336, 000 
$138, 850/acre 


2) 


2nd & Wallace 


1.70 acres 


38 units @ $8,000 


$304, 000 
$180, 000/acre 


3) Foster & Euclid 


1.5 acres 


33 units $8,000 


$264,000 
$176, 000/acre 


4) Nanaimo & Vanness 


2.03 acres 


46 units @ $8,000 


$368,000 
$184, 000/acre. 
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City Council have, in the past, considered and sold City-owned 
lands to other non-profit corporations and co-operatives at 
a price below what was considered to be the market value of 
the lands . 

Whether City Council should continue this practice is a 
matter put before Council for CONSIDERATION." 

CITY MANAGER'S COMMENTS: 


A. Nature of subsidy involved 

Council should be aware, before proceeding with the re-zoning, of 
the potential subsidy involved in writing down the land value to 
fit the economic realities of producing the housing. We do not have 
final unit prices and, therefore, it is impossible to confirm the 
exact degree of subsidy. However, we can indicate a range of subsidy, 
by land value per unit. 


CITY SUBSIDY 
IF LAND PER UNIT VALUED AT 


PROJECT 

MARKET VALUE 

$8,000 

$10,000 

$12,000 

Boundary/Price/Tanner $ 677,600 

$341,600 

$257,600 

$173,600 

2nd Ave. & Wallace 

427,000 

123,000 

47,000 


Foster & Euclid 

484,000 

220,000 

154,000 

88,000 

Nana i mo & Vanness 

525,000 

157,000 

65,000 


Total 

$2,113,600 

$841 ,600 

$523,600 

$261 ,600 


Therefore, if the economically allowable land values per unit are in 
the $8,000 to $12,000 range, the subsidy for the four properties would 
range in total from $260,000 to $840,000. 


B. Funding Program 

No funding program has been worked out with the Senior Governments for 
these properties. 


C. Council may wish to request the Senior Governments to provide the land 
write down subsidy in some form, or provide some type of protection 
against the City losing the beneficial effect of the subsidy through 
a change in use or ownership of the property, or permit City recovery 
of the subsidy through time as the future economics of the housing 
units change. 

The City Manager submits the foregoing report for Council's 
CONSIDERATION. 


FOR COUNCIL ACTION SEE PAGE(S)^^6l£ 


Manager's Report, July 9, 1976 


(CLAIMS - 1) 


LICENSES & CLAIMS MATTERS 

CONSIDERATION ; 

1. Claims - Sunset Ice Rink 


City Council on May 18, 1976, when dealing with a City Manager's 
report from the Director of Legal Services on claims emanating from 
the Sunset Ice Rink construction, passed the following motion: 

"THAT the City Manager be instructed to have the appropriate 
staff inspect the damaged houses for report back to Council." 

The Director of Permits and Licenses reports that Mr. Hebert, 
Assistant Director, Inspection and Enforcement Division, and City 
Building Inspector, met with Mr. Fleming, Director of Legal Services, 
and Mr. F. Stuart, Claims Supervisor, at the request of the City 
Manager and conducted a review of their files on the subject. 
Based on the information gathered, the cracks and settlements of 
the buildings in question are attributed to normal shrinkage and 
settlement of buildings in the area. The report also states that 
the seismograph results indicate acceleration and velocities at the 
houses to be too low to cause structural damage. Mr. Hebert 
recommended the following to the City Manager: 

"Based on the report of Piteau Gadsby MacLeod Ltd., Geotechnical 
Consultants, dated September 10, 1975, and Safety Contracting Co. 
Ltd., dated November 24, 1975, that no benefit would be had by 
having further inspections and investigation into the claims." 

The Director of Legal Services suggests that: 

"The claimants might well be advised to commence an action 
against the contractor if they believe that their evidence 
would indicate that there is fault resting on the contractor 
for the apparent damage to their premises. The reports we 
have, suggest no fault. The commencement of an action might 
bring some positive response from the insurers, vho up to 
this date have denied all liability." 

A copy of the mentioned reports are on file with the City Clerk for 
Council Members' review and consideration. 

The City Manager submits the report of the Director of Permits and 
Licenses and the Director of Legal Services for Council's CONSIDERATION. 

INFORMATION ; 

2. 3681 West 4th Avenue 
Neighbourhood Pub 

On May 12, 1976, a complaint was received from Mrs. Margaret Baker, 
3854 West 1st Avenue, on behalf of the Jericho Area Citizens' 
Association, complaining about the Neighbourhood Pub at 3681 West 
4th Avenue . 

The Director of Permits and Licenses reports as follows: 

"The above premises are properly licensed as a 
Neighbourhood Pub and the premises have met all 
By-law requirements appropriate to this type of 
operation, including the necessary number of 
parking spaces. The closing hour restrictions 
are being complied with and it is not felt that 
the operators can exercise control over the 
patrons once they are off the premises. The 
suggestion that the Neighbourhood Pub is for the 
use of residents of the neighbourhood primarily 
is a situation which would be practically impossible 
to control, if Council wished to enforce such a 
requirement. The control on the maximum niimber 

Cont ' d . . . 
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Clause 2 Cont'd 

of customers who are on the premises at any one 
time is enforced primarily by the Liquor Administration 
Branch, with whom a complaint may be filed regarding 
this matter. 

Mrs. Baker also referred to a social club which is 
located to the East of the above Neighbourhood Pub. 
The operators of this establishment have made an 
application for a Development Permit which is now 
being processed. 

Information from the Police Department states that 
Jerry's Cove, 3681 West 4th, has for approximately 
three weeks been under review by the night shift. 
Problems of noise, parking and vandalism could not 
be substantiated by the investigating officer. 
Continued surveillance will take place. 

The City Manager submits the report of the Director of Permits 
and Licenses for Council's INFORMATION. 


FOR COUNCIL ACTION SEE ?AGE(S)...^.22 
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MANAGER'S REPORT, July 9, 1976 (FIRE - 1) 

FIRE AND TRAFFIC MATTERS 


RECOMMENDATION 

1 . Expansion of Parking; Meter Area 

The City Engineer reports as follows: 
" INTRODUCTION 

Parking meters were first introduced in downtown Vancouver about 30 years 
ago. The main purpose of parking meters was to create more parking opportunities 
for short-term parkers by encouraging parking turnover. Parking meters also 
facilitated enforcement of curbside parking since meters are much easier to monitor 
than signed parking time limits. Another benefit of parking meters was the better 
traffic flow conditions which resulted from more controlled curbside parking regu- 
lations. These benefits of parking meters still apply today. An indirect benefit 
from parking meters has been the revenue derived from them which has been amounting 
to a net revenue to the City of about $240,000 per year. 

PRESENT SITUATION 

In the past several years, moving traffic and parking demands in the 
downtown have been increasing and changing at a significant rate. This situation 
relates directly to the major downtown growth and changes there since the mid- 
1960's. These changes took the form primarily of new office towers, buildings^ 
and street beautif ication schemes. As a result of these situations, many parking 
meters in the downtown meter area had to be removed and stored. Presently, we 
have 2200 meters on street and 500 in stock. 

A map is attached (Exhibit A) showing the existing parking meter area 

and rates. 

PROPOSED PARKING METER AREA 
Location 


The 500 parking meters in stock have accumulated because of various 
changes in curbside traffic regulations throughout the downtown area over the 
past few years and can be re-installed. All of these meters are in relatively 
good operating order and available for installation. 

The parking meters in the existing meter area downto\im provide a good 
level of curbside parking control and encourage short-term parking. This central 
area of the downtown is characterized generally by major commercial-office 
development. Immediately south and west of the existing parking meter area, 
commercial-office building densities are less than the Central Business District, 
but still substantial. In these peripheral downtown areas, short-term parking 
demands are high. We have also received complaints, as a result of abuse of the 
existing signed parking time limits in these areas south and west of the existing 
parking meter area. Davie Street and Denman Street are currertly under parking 
time limit control. These are commercial oriented streets for the most part and 
serve one of the most dense residential areas in North Americc . On-street parking 
abuse is also taking place along these two major streets in the West End. 

For these reasons, we conducted an analysis of parking patterns along 
several streets immediately south and west of the existing parking meter area, 
plus along Davie Street and Denman Street. The area of the blocks reviewed is 
attached and illustrated on Exhibit B. The examination was confined to streets 
which do not immediately require the total roadway area for moving traffic 
throughout the day. The surveys and analyses showed that about 28% of the 61 
blocks were experiencing peak on-street parking demands in excess of the avail- 
able space (eg. - parking in non-defined locations such as in sidewalk crossings 
and at corners) . In addition, during the peak parking period, 54% of the 61 
blocks were experiencing parking demands in excess of 80% which indicates a high 
demand for on-street parking. 


Continued on Page 2. . 
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Clause No. 1 Continued 

The use of about 500 parking meters in these surveyed areas would en- 
courage greater parking turnover and thereby improve opportunities for short-term 
parking in the affected areas. It is evident from our surveys that more on-street 
parking is worthwhile. Enforcement would also be facilitated because of the self- 
enforcing nature of parking meters. Such a program is consistent with the City's 
transportation policy since these on-street parking spaces would be available only 
to short-term parkers. The compact nature of this proposed expanded parking meter 
area lends itself to efficient enforcement. The higher level of enforcement 
resulting from the introduction of the civilian meter checkers later in the 
year will help also to minimize abuse and to encourage short-term parking. 

In the next phase of this parking meter area expansion study, it is 

planned to examine a geographical area as far south as Broadway, and as far east 

as Gore Street and the Georgia Viaduct. By studying this parking control matter 

later, it will also give us an opportunity to assess the effectiveness of, and 

suitability for, expanding the civilian meter checker program for parking meter 
enforcement . 

Rates 

For the proposed parking meter area south of the existing downtown meter 
area, it is proposed that a 10c per hour rate be used. This rate is identical to 
that now charged in the adjacent, existing parking meter area. For those streets 
in the commercial area west of the existing downtown meter area, and for the 
sections of Davie Street and Denman Street west of Cardero Street, in the West 
End, it is proposed that the rate be 20c per hour. This charge is equal to that 
now applying in the downtown for adjacent meter area and it reflects a higher 
parking demand condition than the lOc per hour rate. 

Funding 

The estimated cost to implement this proposal is about $15,000. This 
work essentially involves cutting holes in the concrete sidewalks for the meter 
pipe and placing the meter head on the pipe. Funds are proposed to come from 
the Parking Site Reserve for this work and they are available. When the parking 
meters are in place, in the first year of operation, the net annual revenue derived per 
meter (minimum of $60) has been estimated to be about 100% greater that the 
initial installation cost ($30) . 

CONCLUSION 

Based upon the findings in this study, it is very desirable to expand 
the parking meter area in the downtown and apply the rates as outlined above. 
The benefits of the proposal mean more short-term parking opportunity and better 
overall traffic control plus efficient use of the bulk of the 500+ idle parking 
meters presently in stock. 

There is a $15,000 cost associated with this program and funds for 
this work are available from the Parking Sites Reserve. The Director of Finance 
concurs with this proposed method of funding. 

RECOMMENDATIONS 

The City Engineer RECOMMENDS that: 

1. The expanded parking meter area as put forward in this report be approved. 

2. The parking meter rates in this expanded zone be lOC and 20(? an hour as 
outlined in this report. 

3. The Director of Legal Services be directed to bring forward the necessary 
By-law amendments. 


Continued on Page 3, 
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BY-LAWS (cont'd ) 

BY-LAW TO AMEND BY-LAW No, 3 575, BEING 
THE ZONING AND DEVELOPMENT BY-LAW (cont'd ) 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Broome, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in the 
Chair . 

- CARRIED 

MOVED by Aid. Hardwick, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Broome, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Broome, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED 

(The By-law received three readings) 

2. BY-LAW TO AMEND BY-LAW No. 4065 BEING 

A ZONING BY-LAW (Four Seasons Hotels Limited ) 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT leave be given to introduce a By-law to amend By-law 
No. 4065 being a Zoning By-law, and the By-law be read a first time. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in the 
Chair . 

- CARRIED 

MOVED by Aid. Calder, 

THAT, in respect of Part 2 of this By-law, all the words 
after the word 'shall' in the quoted portion on page 2, re floor 
space ratio, be struck, and the following substituted therefor: 

'not exceed 3.0'. 

- LOST 

MOVED by Aid. Adams, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED 

(The By-law received three readings) 
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(FIRE - 3) 


Clause No. 1 Continued 

4. The installation of the 'in stock' parking meters be carried out as 
expeditiously as possible. 

5. The $15,000 in funds required to implement this work be allocated from the 
Parking Sites Reserve Fund." 

The City Manager RECOMMENDS that the above report of the City Engineer 
be approved. 


INFORMATION 

2. Petition - Resident Parking Only Signs - 
3000 Block West 6th Avenue 


The City Engineer reports as follows: 

"At Council on November 18, 1975, Alderman Bird referred to complaints 
from residents of the 3000 block West 6th Avenue about difficulties in parking 
in front of their properties. The complainants stated the reasons for the problem 
were that several houses had been converted into multiple dwellings and there was 
no lane behind these properties. 

The Mayor directed the City Manager to investigate this matter and 
report back. 

A petition signed by three residents who are neighbours in the 2900 and 
3000 blocks (Balaclava to Bayswater Streets) had also been received. 

The petitioners complained of illegal suites in their block and had 
concluded that, as a result of this situation, parking densities on street were 
heavy and, consequently, the parking space on their frontage was no longer 
available to them. They pointed out that as they do not have a lane, off-street 
parking would be difficult to arrange and, therefore, they requested a 'Residential 
Parking Only' regulation to assist them. 

The Department of Permits and Licenses was informed of the matter. They 
made a survey of the houses in these two blocks and found that of the 29 houses: 

22 were single family dwellings 
4 were two-family dwellings 
2 were multiple dwellings 
1 was a boarding house 

All but two of these occupancies were legal and the necessary corrective 
measures were taken by the Department of Permits & Licenses. 

A parking survey was also made and it was found that parking densities 
were light during the day and from 50% to 70% in the evenings, with some space 
always available somewhere in the block. This parking was primarily by residents 
who reside within the block itself, and thus a 'Residential Parking Only' zone 
would not be of assistance." 

The City Manager -submits the foregoing report of the City Engineer 
for INFORMATION. 


Continued on Page 4. . . . 
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RECOMMENDATION 


3 . 


Requests for Added Bus Stop on Arbutus Street 
and on Cornwall Street 


The City Engineer reports as follows: 
"The British Columbia Hydro and Power Authority has endorsed requests 


from residents at the Arbutus Village for an added southbound bus stop on Arbutus 
Street, and from elderly residents in the vicinity for an eastbound stop on 
Cornwall Street at Balsam Street. 

The stop on Arbutus Street would be between the existing southbound 
stops at King Edward and Nanton Avenues at a point 375' north of Nanton Avenue, 
a location convenient to the normal pedestrian route from the Arbutus Complex. 
Since the existing stops are over 1000 feet apart and the Arbutus development 
has increased usage, it would be appropriate, under Council policy, to establish 
this stop. 


The stop on Cornwall Street would be on the southside at Balsam Street, 


midway between the existing eastbound stops at Larch and Vine Streets. These 
stops are over 1000 feet apart, and in view of this distance factor, the many 
apartments in the vicinity and sunmer usage generated by Kitsilano Park, an 
eastbound stop, in addition to the normal route stops, at this intersection is 
now warranted. 


Accordingly, it is RECOMMENDED that: 

A. A bus stop be established on the west side of Arbutus Street, 
375' north of Nanton Avenue; 

B. A bus stop be established on the south side of Cornwall Street 
at Balsam Street." 


The City Manager RECOMMENDS that the above report of the City Engineer 
be approved. 
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Manager's Report, July 9, 1976 (FINANCE 

FINANCE MATTER^ 

RECOMMENDATION 

1. Investment Matters (Various Fiinds) April 1976 
The Director of Finance reports as follows: 

"(a) Security Transactions during the month of April 1976. 
(b) Summary of Securities held by the General and Capital Accounts. 

(a) SECURITY TRANSACTIONS DURING THE MONTH OF APRIL 1976 

1 . GENERAL AND CAPITAL ACCOUNT TRANSACTIONS (PURCHASES) 


Date Type of Security 


Maturity 
Date 


Maturity 
Value 


Cost 


Chartered Bank Deposit Receipts and Government Notes 


Royal Bank of Canada 

Mercantile Bank of Canada 
II II II 

Bank of B.C. 
II II 

Bank of Nova Scotia 

Cdn. Imp. Bank of Commerce 

Mercantile Bank 
II II 

B.C. Hydro & Power Authority 

Bank of B.C. 
II II 

Bank of Montreal 
II II 

Toronto Dominion Bank 


Apr. 6/76 
Apr. 12/76 
Aug. 31/76 
Apr. 9/76 
Apr. 13/76 
Sept. 15/76 
Aug. 13/76 
Apr. 19/76 
Apr. 27/76 
Apr. 22/76 
July 19/76 
Sept. 1/76 
Sept. 2/76 
May 14/76 
May 4/76 


500,000.00 
,000,000.00 
,041 ,683.56 
,000,253.42 
,000,250.00 

781 ,053.08 
,032,589.04 
,000,931 .51 
,998,784.13 
,000,506.85 
,024,287.67 
,553,704.11 
,551,866.30 
,003,883.56 
,002,876.71 


$499 
997 
1 ,000 
1,000 
1 ,000 
750 
1 ,000 
1 ,000 
1,992 
1,000 
1 ,000 
1 ,500 
1 ,500 
1,000 
3,000 


,485.45 
,265.00 
,000.00 
,000.00 
,000.00 
,000.00 
,000.00 
,000.00 
,711 .00 
,000.00 
,000.00 
,000.00 
,000.00 
,000.00 
,000.00 


$18,492,669.94 18,239.461 .45 


Type of Security 
Debentures 


2. SINKING FUND TRANSACTIONS (PURCHASES) 
Maturity Maturity 


Date 


Value 


Price 


Cost 


City of Vancouver 10% Dec. 16/1994 $ 400,000 $95.75 $383,000 

City of Vancouver 10% Dec. 16/1994 35,000 96.00 33,600 

r..... w 1/1978 6,000 92.00 5,520 

I" 441 .000 $422,120 


City of Vancouver 


Term 
Yrs/mos 


18/8 
18/8 
2/0 


(b) SUMMARY OF SECURITIES HELD IN GENERAL & CAPITAL ACCOUNTS ONLY 
AS AT APRIL 30, 1976 


Term 

Annual 

Days 

Yield % 

4 

9.40 

10 

10.01 

147 

10.35 

1 

9.25 

1 

9.125 

155 

9.75 

122 

9.75 

4 

8.50 

12 

9.27 

2 

9.25 

90 

9.85 

132 

9.. 90 

128 

9.86 

15 

9.45 

4 

8.75 


Yield 

% 


10.55 
10.50 
9.35 


of Security 


Term 


Chartered Bank Deposit Receipts 
Government Notes 


Par or Maturity Value 


$53,502,305.05 


Cash or Book Value 


$51 ,950,078.10" 


The City Manager RECOMMENDS that the foregoing report of the Director of 
Finance be approved. 


Cont'd . . 
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2 . Dental Division Staff Reorganization 

The following report has been received from the Medical Health Officer: 

"The Dental Division of the Health Department is anxious to better meet the dental 
needs of the community. In the past four years the Dental Division has placed 
greater emphasis on prevention with a new focus on preschoolers, older students 
and selected adults in the community. 

In implementing a preventive service to all age groups much of the load can be 
carried by dental auxiliaries, especially the Dental I^ygienist and the Dental 
Assistant II who possess the basic skills required. The Dental I^ygienist is 
a professional worker licensed to carry out certain intra oral procedures inde- 
pendently and constitutes an important part of the preventive service to older 
children and adults. She can work in a clinic without direct dentist supervision 
while the Dental Assistant II cannot. 


Problem 

At the present time we have one Dental I^ygienist position. The incumbent provides 
very limited service to West, Burrard and North Health Units, East and South 
Health l&iits are without service. The present demand for services exceeds the 
Dental I^ygienist time available. It is inefficient and expensive to use a 
dentist to carry out many preventive services. 


Proposed Solution 


In order to make our program more effective, the following changes in the organi- 
zation of the dental staff is recanmended. 

There is a vacancy at present for a Dentist I created by a recent retirement. It 
is proposed that this vacant position be exchanged for two Dental Hygienist posi- 
tions. We can continue to meet our present treatment commitments with the reduced 
number of dentists and at the same time extend our preventive activities to currently 
unserved parts of the city. This change will also allow us to utilize our clinic 
facilities more extensively than is possible at present. 

In the past we have had difficulty recruiting Dental Ifygienists but it is antici- 
pated that we can fill the proposed positions in the present year. 


Dentist III 
Dentists II 
Dentists I 
Dental Hygienist 
Dental Assistants II 
Dental Assistants I 


Present Staff Complement 

1 

3 

7 

1 
10 
11 
33 


Proposed Staff Complement 

1 

3 
6 

3 

10 
11 
34 


Cost Comparison 


2 Dental Hygienist s, P',G.19 
Third Step, ($1,130 x 2 @ 6mo) 

Fringe Benefits 12^ 


Car Allowance 
Educational Supplies 


July - Dec, 31 
1976 

$13,560,00 


1.625,00 
$15,188,00 
500,00 
500,00 
$16,188,00 


Annvial Costs 
(1976 Rates) 

$27,120,00 


3.254.00 
$30,374.00 
1,000.00 
1,000.00 
$32,374.00 


Cont'd . . 
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1 Dentist I, P^.G*. 36 

Third Step, ($2,409 x 6 mo) 

Fringe Benefits @ 12% 


$14,454.00 
1^734.00 
$16,188.00 


$28,908.00 
3.466.00 
$32,374.00 


Therefore, the Medical Health Officer recommends: 

1. Abolish one Dentist I position 

2. Create two additional Dental ^^ygienist positions 

3. Regular Auto Allowance for the two Dental Itygienist positions 

4. $500 for the balance of year for educational supplies . " 


The City Manager RECOMMENDS that the recommendation of the Medical 
Health Officer be approved. 


CONSIDERATION AND INFORMATION 

3. Pacific National Exhibition - 1976 
Operating and Capital Budgets 


The Director of Finance reports as follows: 

"The operating and capital budgets of the P.N.E. for 1976 have been received. 
The detailed statements from which the following figures were extracted are on 
file in the office of the Director of Finance. 

Summary of Operating Budgets 
Operating Budget 1975 Budget 1975 Actual 1976 Budget 


$ 8,619,000 
7,617,706 
$ 1 ,001 ,294 


$ 8,975,479 $ 9,769,370 
7,944,872 8.659.468 
$ 1 ,030.607 $ 1 .109,902 


Revenues (Exhibit A) 
Expenditures (Exhibit B) 
Net Surplus 

CAPITAL IMPROVEMENTS BUDGET 1976 

The proposed P.N.E. capital budget as approved by the P.N.E. Board of Directors 
to date consists in summary of the following items. Further details are 
included in Appendix I to this report as supplied by the P.N.E. 

LEASEHOLD IMPROVEMENTS BUDGET 

(Funds to be provided from operating fund surplus) 


Connection - Forum & Food Building 

$ 100.000 

Grade. Gravel & Drain Lot #2 

100.000 

Blacktop Works Department Yard 

9.000 

Construct Machine Shed at Works Yard 

9.000 

Blacktop and Landscape Walkway Between 


Agrodome and Coliseum 

9.500 

Widen Stairs North of Coliseum 

9.800 

Wheelchair Ramp at Gate #4 

5.000 

Improvements to Grounds Lighting 

22.000 

Improvements to Power Dist. System 

10.500 


Additional Expenditure on Equipment 


274.800 
268.220 


Cont'd . . . 
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4) 


REPLACEMENT AND RENEWAL ITE MS 

(Funds to be provided from Building Replacement Reserves) 

Agrodome 
Empire Stadium 
Garden Auditorium 
Pacific Coliseum 
Renfrew Complex 

GRAND TOTAL OF CAPITAL EXPENDITURES 


As noted, the P.N.E. advises that the funds required for all items of a 
Capital or major repair nature planned at the present time will be generated 
out of the operation of the P.N.E. It is pointed out that capital items 
previously approved by Council and the P.N.E. Board amount to $4,124,000 and 
the P.N.E. expects to have to utilize bank borrowings to some extent." 

The City Manager submits the 1976 operating budget of the P.N.E. 
for INFORMATION and the 1976 Capital Budget of the P.N.E. for 
CONSIDERATION. 


$ 12,500 
213,700 
19,500 
7,100 

15,500 268,300 
$811,320 


RECOr^NDATION 


4. Investment Matters (Various Funds) May 1976 


The Director of Finance reports as follows: 

"(a) Security Transactions during the month of May 1976. 

(b) Summary of Securities held by the General and Capital Accounts. 

(a) SECURITY TRANSACTIONS DURING THE MONTH OF MAY 1976 


1 


GENERAL AND CAPITAL ACCOUNT TRANSACTIONS (PURCHASES) 


"Sartired Bank Deposit Receipts and Government Notes 


Type of Security 


Maturity 
Date 


Maturity 
Value 


Cost 


Mercantile Bank of Canada May 14, 1976 

Bank of B.C. May 26, 1976 

Mercantile Bank of Canada May 26, 1976 

Bank of B.C. May 11, 1976 

Cdn. Imp. Bank of Canada Aug 13, 1976 

Mercantile Bank of Canada Aug 31, 1976 

Royal Bank of Canada May 18, 1976 

Bank of B.C. May 19, 1976 

Mercantile Bank of Canada May 20, 1976 

Toronto Dominion Bank May 31, 1976 

Royal Bank of Canada Sep 15, 1976 

Mercantile Bank of Canada Sep 16, 1976 

Bank of Montreal May 26, 1976 

Mercantile Bank of Canada Oct 15, 1976 

Royal Bank of Canada Oct 15, 1976 

Mercantile Bank of Canada Sep 30, 1976 


$1,002 
1,000 

992 
2,000 
2,562 
1.028 
2,000 
4,001 
4,000 
2,005 
2,576 
1 ,029 
1,000 
4,147 

777 
2,064 


,787.67 
,000.00 
,062.51 
,513.70 
,838.36 
.817.81 
.465.75 
,013.70 
,986.30 
,454.79 
,780.82 
,358.90 
,109.59 
,057.53 
,328.77 
.175.34 


$1,000 
994 
986 
2,000 
2.500 
1,000 
2,000 
4,000 
4,000 
2,000 
2,500 
1,000 
1.000 
4,000 
750 
2.000 


.000.00 
.229.11 
.443.83 
.000.00 
,000.00 
.000.00 
.000.00 
,000.00 
,000.00 
,000.00 
,000.00 
,000.00 
.000.00 
,000.00 
,000.00 
,000.00 


Term 
Days 


11 
22 
22 
1 

94 
109 
1 
1 
1 
11 
118 
114 
1 

142 
140 
122 


32,189,751 .54 31,730,672.94 


9.25 

9.63 

9.45 

9.375 

9.76 

9.65 

8.50 

9.25 

9.00 

9.05 


,50 
,40 
.00 
.45 
,50 


9.60 


1 
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SINKING FUND TRANSACTIONS (PURCHASES) 


Type of Security 
Debentures 


City of 
City of 
City of 
City of 
City of 
City of 
City of 


Vancouver 6% 
Vancouver 8% 
Vancouver 8% 
Vancouver 10% 
Vancouver 8% 
Vancouver 5.5% 
Vancouver 6% 


Maturity 
Date 


Jun 15, 1980 

Apr 2, 1993 

Apr 2, 1993 

Dec 16, 1994 

Apr 2, 1993 

Nov 15, 1980 

Jun 15, 1980 


Maturity 
Value 


1,000.00 
2,000.00 
35,000.00 
55,000.00 
200,000.00 
1,000.00 
2,000.00 
296.000.00 


Price 


88.50 

80.71 

80.74 

94.77 

81.125 

85.62 

88.30 


Term 
Cost Yrs/Mos. 


885.00 
1,614.20 
28,259.00 
52,123.50 
162,250.00 
856.20 
1,766.00 
247.753.90 


of Security 


Iharttred Bank Deposit Receipts 
Government Notes 


Chartered Bank Deposit Receipts & Government Notes 

Royal Bank of Canada May 17, 1976 2,301,606.85 
Canadian Imperial 

Bank of Commerce Jul 16, 1976 1 .118,274.32 

3.419,881.17 

3.715,881 .17 


4/1 
16/11 
16/11 
18/7 
16/11 
4/6 
4/1 


Term 
Days 


Yield 

% 


9.45 
10.45 
10.45 
10.65 
10.393 
9.55 
9.55 


2,300,000.00 

1 .100.000.00 
3.400.000.00 

3.647.753.90 


3 
63 


8.50 
9.625 


(b) SUMMARY OF SECURITIES HELD IN GENERAL & CAPITAL 
ACCOUNTS ONLY - AS AT MAY 31. 1976 

Par or Maturity Value 


Term 


$42,185,891.09 


Cash or Book Value 


$40,750,000.00" 


The City Manager RECOMMENDS that the foregoing report of the 
Director of Finance be approved. 


5. Tenders for Renovation of Public 'Safety Building 


The Director of Permits and Licenses reports as follows: 

"At its meeting ('In Camera') on June 15th, 1976, Council considered 
the report of the Client's Committee re Space Requirements of the 
Vancouver Police Department dated June 8th. 1976 and approved the 
recommendations contained in Clauses 1(a) and (b) , which included the 
following: 

'B. That the renovation work be carried out on the 
basis of cost plus a fixed fee, the amount of 
the fee to be established by inviting tenders 
from the following firms: 


Allan & Viner Construction Ltd. 
Halse-Martin Construction Co. Ltd. 
Hodgson King & Marble Ltd. 
Turnbull & Gale Construction Co. Ltd. 


and two additional companies to be selected by 
the City Construction and Maintenance Division.' 
(Two additional companies were named in attachment 
V(i) to the Committee's report). 
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The following tenders were received, quoting the fixed fees for 
which the bidders are prepared to carry out the work: 


Bidder 

Fee 

Weeks 

Turnbull & Gale Construction Co. Ltd. 

$ 60,000 

104 

Allan & Viner Construction Ltd. 

66,960 

104 

Stevenson Construction Co. Ltd. 

90,000 

95 

Halse-Martin Construction Co. Ltd. 

96,000 

100 

Hodgson King & Marble Ltd. 

99,500 

95 

H. Haebler Co. Ltd. 

145,000 

78 


Stevenson's and Haebler 's tenders were qualified. All of the 
remainder complied in every respect with the instructions to bidders. 

The Architects of the project, Harrison and Kiss, have recommended 
that the contract be awarded to the lowest bidder, Turnbull & Gale 
Construction Co. Ltd., noting that this firm performed satisfactorily in 
carrying out the Police Communications Centre project. The City Architect 
concurs with the above recommendation. 

It is therefore recommended that Council: 

A. Accept the low tender submitted by Turnbull & Gale Construction Co. 
Ltd. , and 

B. Authorize the Director of Legal Services to enter into a contract 
with Turnbull & Gale Construction Co. Ltd. to carry out the renovation 
work on the basis of cost plus a fixed fee of $60,000." 

The City Manager RECOMMENDS the foregoing report of the Director of 
Permits and Licenses be approved. 


FOR COUNCJl ACTION SEE PAmS)Jl 90- I 
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Manager's Report, July 9, 1976 

PERSONNEL MATTERS 

RECOMMENDATION 

1, Business Information Systems Analysis and Design Course; 

Attendance; One Employee, Accounting Division, Finance Department 


The Director of Personnel Services reports as follows: 

The above five day training course is being offered by Honeywell 
Information Systems in Phoenix, Arizona commencing on July 19 and 
is intended for, amongst others, user department liaison personnel. 
Training is heavily workshop oriented to provide participants with 
"hands on" experience. 

The Director of Finance, on behalf of the Comptroller of Accounting, 
has requested that Mr. W. R. Robinson, Accountant I, attend; he is 
liaison person for the Accounting Division at the present time and 
the systems currently under review come directly under his super- 
vision . 

The total cost of this course would be approximately $815 as indi- 
cated below plus six days leave of absence with pay. 

Course Fee $375.00 

Air Fare 240.00 

Hotel - 5 days at say $20.00 100.00 

Meals at $20.00 a day 100 . 00 

$815.00 

The Comptroller of Budgets advises that funds of approximately $815 
for the attendance of this employee would be available in Appropria- 
tion 7090/933 - Administrative and Technical Courses - All Departments. 

As the cost exceeds $750, which is the upper limit the City Manager 
may approve for such training activity, this training matter is 
therefore submitted to Council. I recommend that the request of the 
Director of Finance be approved." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Director of Personnel Services be approved. 
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PROPERTY MATT EES 

RECOMMENDATION 


1. Demolition of Vacant Dwelling - 1^49 Victoria Drive 

The Acting Supervisor of Property & Insurance reports as follows: 

"The above property, Lot 3, Block 2, D.L. 752, known as 1849 
Victoria Drive, was acquired by the City through tax sale in 
1938. The former owner who rented this property from the 
City since 1938 vacated the property on October 31st, 1975. 

The dwelling located on this site is a two-storey frame 
building which is in poor condition. It is estimated that 
$21,000.00 would have to be spent on repairs to bring it up 
to by-law requirements. 

Abutting the subject property are three vacant City-owned 
lots - 1, 2 and 4. The combined area of all these properties 
is approximately 16,950 square feet. These properties are 
presently zoned C-2. A report by the Director of Planning 
on rezoning the commercial and industrial lands in the 
vicinity of the Commercial Drive/Victoria Diversion was 
approved by City Council. The matter of rezoning these lands 
has now been referred to a public hearing to be held in 
September of this year. One of the recommendations of the 
Director of Planning is to have the C-2 properties on Victoria 
Drive, which includes the aforementioned City lots rezoned 
to RM-2. It is proposed to market these City lots as one 
site for new residential development. 

In view of the foregoing, it is. 

Recommended that council authorize the demolition of the 
vacant dwelling at 1849 Victoria Drive." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Acting Supervisor of Property & Insurance be approved. 


A-g] 


531 

(PROPERTIES - 1) 


FOR COUNCIL ACTION SEE PAGE{S)i/.2J. 


605 


Regular Council, September 22, 1970 18 


MOTIONS 

1. Allocation of Lands for Highway Purposes 
(317 Prior Street) 


MOVED by Aid. Wilson, 
SECONDED by Aid. Sweeney, 

THAT WHEREAS the registered owners have conveyed to the City 
of Vancouver, for highway purposes, the following lands: 

1. All that portion of Lots 17 and 18, Block 104, District 
Lot 196, Group 1, New Westminster District, Plan 196, 
described as follows: 

Commencing at the south westerly corner of said Lot 18; 

Thence North 6.6 feet following in the westerly limit of 
said Lot 18; 

Thence S 83° 50' W, 50.29 feet, more or less, to inter- 
section with the easterly limit of said Lot 17 at a point 
1.2 feet northerly from the south easterly corner of said 
Lot 17; 

Thence South 1.2 feet following in the easterly limit of 
said Lot 17 to the south easterly corner of said Lot 17; 

Thence West 50 feet, more or less, following in the southerly 
limit of said Lot 17 to the point of commencement. 

The same as shown outlined red on plan prepared by A. Burhoe, 
B.C.L.S., dated September 10, 1970, and marginally 
numbered LF 5513. 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for highway purposes; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
highway purposes, and declared to form and constitute portions of 
highway . 

- CARRIED 

2. Closing and Stopping Up Portion of Street 
(Discovery Street north of 4th Avenue) 


MOVED by Aid. Wilson, 
SECONDED by Aid. Sweeney, 

THAT WHEREAS on the 27th day of June, 1968, Resolution of City 
Council passed the following Resolution. 

BE IT RESOLVED that all that portion of road dedicated by the 
deposit of Plan 6421 adjacent to Block "A", District Lot 538, Group 1, 
New Westminster District, Plan 7615, be closed, stopped up and 
title taken thereto and subdivided with the adjacent lands; said 
portion of road more particularly described as follows: 

The east 34 feet of said road lying between the production 
westerly of the southerly limit of the portion of said Lot "A" 
included in Reference Plan 5064 and a point normal to the south 
east corner of the portion of Block "A", Explanatory Plan 2125, 
Block 132, District Lot 540, lying to the north of the portion 
of said Block "A" included in Reference Plan 5584 and more 
particularly described as follows: 

Commencing at the south westerly corner of Block "A", District 
Lot 538, Group 1, New Westminster District, Plan 7615; 


cont 'd 


MANAGER'S REPORT 


i 

TO: Vancouver City Council June 30, 1976. 

SUBJECT: Accreditation, Constitution & By-laws 

of the Proposed Employers' Organization 

CLASSIFICATION: Recommendation 


The attached material has been received from the Director of 

Labour Relations of the G.V.R.D. requesting that the City join the 

proposed Employers' organization, which has previously been dis- 
cussed with the City Council. 

Two resolutions have been drafted for adoption by Council, and 
the City Manager RECOMMENDS that Council pass both resolutions and 
that the Director of Legal Services be instructed to seek the nec- 
essary legislation to enable the City of Vancouver to participate. 

It is noted that the Board of Directors of the G.V.R.D., at its 
regular meeting on June 30, voted to join the Association. 


NOTE: Material referred to on file in the City Clerk's Office. 


FOR COUNCIL ACIiON SEE PAGE(S)i^„^ 
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MANAGER'S REPORT 


July 1976 


TO: 


Vancouver City Council 


CLASSIFICATION: Recommendation 


SUBJECT: 


Collection of Bylaw Fines - Additional Staff 


The Director of Finance reports as follows. 

"City Council, on May 4, 1976, was advised that the Deputy Attorney General 
had submitted a letter informing the City that, effective July 1, 1976, the 
Provincial Government would no longer collect fines for bylaw infractions 
arising out of the issuance of tickets. On that date. City Council approved 
the following recommendations. 


'(a) The Attorney General should be approached to 
advance the effective date as it seems that 
the City would not have an effective collection 
system in operation by that time or, at least, 
negotiate some basis on which the action could 
be deferred. 

(Amended by Council to include 
an effective date of January 1/77) 

(b) The Attorney General should also be approached 
to give the matter some in-depth study to ensure 
that the City has the necessary legislative 
authority to implement the program; also to 
study needed legislative changes so that if the 
City is to be responsible for collections, it also 
has adequate enforcement powers.' 


As a result of the foregoing. City representatives met with Provincial Court 
Administrators Office on June 25 and agreed to the following: 

1) City would provide collection service for parking meter infractions, 
effective August 16, when the City Engineer proposes to implement the 


2) the City would provide collection service for bylaw infraction tickets 
issued by the Police Department (lane parking, hydrant parking, etc.), 
effective September 30, 1976. At present, there are no other bylaw 
infractions that are proceeded with on a 'ticket basis.' 

3) There would be no charg e by the Provincial Government for their services 
during the transitional period. 

4) The City would be reviewing the proposal over the next six months of 
issuing some type of ticket for other bylaw infractions such as pound, 
health, fire, etc., to assist in the relief of minor items in the court 
system. These are presently being processed directly into the court 
system by way of information and summons which, as previously stated, 
are collected by the Province and turned over to the City. 

The above extensions were agreed to by the Province on the understanding that 
the City would continue, without delay, towards the dates of August 16 and 
September 30, 1976. 

In order to provide for the foregoing, a City of Vancouver Collection Office 
must be established. It has been agreed that the present location for paying 
traffic fines at 475 Main Street would be a good location during the transitional 
period from the Provincial responsibility to the City responsibility. Space is 
available for the City operation on the same floor as the Provincial operation. 


program. 
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The following budget and staff will be required: 


Operating and Maintenance 

Staff Salaries: 

(1) Supervisor 

(1) Cashier 

(3) Clerks 

(3) Clerk Typists 

(8) TOTAL STAFF SALARIES 


1976 

(Aug. 15/76) Annual 

$ 5,305 $15,528 
4,252 11,340 
11,300 30,132 

10,220 27,252 

$31,077 $84,252 


Temporary Help 

3,000 

5,000 

Overtime 

200 

500 

Fringe Benefits 

3,750 

10,100 

Office Supplies and Services . 

14,190 

20,210 

Building Rental & Maintenance 

4,115 

9,986 

TOTAL OPERATING & MAINTENANCE 

$56,332 

$130,048 

New Equipment 

32,040 


Renovations (Preliminary Estimate) 

8,500 

$130,048 

$96,872 


The Director of Finance advises that funds for 1976 will be provided from 
Contingency Reserve and that future years will be included in the Revenue 
Operating Budget. 

The Vancouver Municipal and Regional Employees Union have received a copy of 
this report. 

A detailed supporting report accompanies this report. 
Recommendations 


In order to provide the collection services required for the new meter checker 
program and the directive from the Provinicial Government regarding the 
collection of fines, the Director of Finance recorranends that - 

1. the following eight staff positions be created in the Finance Department, 
Revenue and Treasury Division, subject to classification by the Director 
of Personnel Services. 


Annual 
Salary 

(1) Supervisor 
(1) Cashier 
(3) Clerks 
(3) Clerk Typists 
(8) TOTAL 


$15,528 
11,340 
30,132 
27,252 
$84,252 


2. the 1976 budget estimated at $56,332 for the operating period 

August 15, 1976 to December 31, 1976, and an amount of $40,540 for new 
equipment and alterations be approved, and that the funds be provided 
from Contingency Reserve. 

3. The Director of Finance, in connection with the Director of Legal Services, 
review other areas of City bylaw infractions with a view to proceeding by 
way of "ticket" rather than by way of information and summons. 

4. The Supervisor of Property & Insurance be directed to exercise the one 
year option on 475 Main Street and negotiate a further six month option. 

5. The Assistant Director of Permits & Licenses, Construction & Maintenance 
Division, be authorized to proceed with necessary renovations. 

6. The Director of Finance report back to the City Manager on any additional 
staff that may be required for the assumption of all bylaw infraction 

collection on September 30, 1976." 

Your City Manager RECOMMENDS approval of the foregoing report of the 
Director of Finance. 

FOR COUNCIL ACTION SEE PA6E[S) 
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MANAGER'S REPORT 


July 1976 


TO: 


Vancouver City Council 


CLASSIFICATION: Recommendation 


SUBJECT: 


Dunlevy Alexander Hostel Construction 


The following report has been received from the Director of Finance. 

"The Dunlevy Alexander Hostel is currently being built for the City of Vancouver 
Public Housing Corporation. The contract between the Housing Corporation and 
the contractor requires us to pay progress claims within fifteen days of receiving 
the claim. After the Housing Corporation has received the claim, it must be 
submitted to the architect for his approval and then to CMHC for a progress 
payment. The process may very well take longer than the fifteen days in the 
contract. In order to meet the terms of the contract, the Housing Corporation 
could need an advance from the City. If this turns out to be necessary, then 
the Director of Finance needs authority to advance the necessary funds. 

It is expected that the largest advance would be in the region of $250,000. 
Interest would be charged and claimed from CMHC, on the advances. 

Therefore, I RECOMMEND 

THAT I be given the authority to advance the necessary funds to the City of 
Vancouver Public Housing Corporation for the period between the time the Housing 
Corporation must pay the contractor and the reimbursement is received from 
Central Mortgage and Housing Corporation." 

Your City Manager RECOMMENDS approval of the recommendation of the Director of 
Finance. 


fOR COUNCIL ACifOM SEE PAGE(S)i/S! 
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MANAGER'S REPORT 

DATE July 7th. 1976 

TO: VANCOUVER CITY COUNCIL 

SUBJECT: RELOCATION OF SMITHE STREET EASTBOUND BUS ROUTE TO ROBSON STREE 
CLASSIFICATION: RECOMMENDATION 


The City Engineer reports as follows :- 

"On May 11th, 1976, Council approved implementation of the Smithe-Nelson 
Couplet, including conversion of Smithe Street to westbound operation, and 
provision for two-way bus operation on Robson Street. At that time, discussions 
were continuing with the B. C. Transit Authority. Those discussions have now 
been completed, and will require some changes in bus routings downtown. These 
changes will adapt routings to the new couplet, prepare for the re-opening of 
Robson Street to buses, and provide for short-turning of buses (that presently 
use Smithe Street eastbound) at a better level of service than other alternatives. 
There are some additional costs associated with this work that normally would be 
chargeable at about 80% to the City. However, because of the special nature of 
the work, a favourable agreement has been negotiated with B.C. Hydro to share 
costs on a 50/50 basis. Approval is now required to enter into this agreement, 
and allocate approximately $75,250 from "Special Arterial Connectors - Unap- 
propriated" to cover City costs. 

The necessary work involves switching trolley wires from Smithe Street to 
Robson Street. In addition, new wires will be added on Burrard Street from 
Smithe to Davie Street to maintain the existing flexibility in bus routing by 
establishing a new short turn movement. The total cost of this work is estimated 
at $82,500, of which the City would be liable for about $70,000. under the 
normal cost-sharing procedure. However, in this special case, B. C. Hydro have 
agreed to split the costs evenly, $41,250. each. This cost-sharing would be 
without prejudice to B. C. Hydro, and would not be considered as a precedent for 
any future sharing. 

The extension of trolley wire on Burrard to Davie would result in a double set 
of poles (street lighting poles and trolley poles). In accordance with established 
procedures, it is proposed to transfer the street lighting and signals to the new 
trolley poles in order to eliminate the duplicate poles. The cost of this work 
is estimated at $34,000. 

It is RECOMMENDED that:- 

1. The City Engineer be authorized to enter into a special agreement with 
B.C. Hydro for costs of approximately $82,500. associated with the 
Smithe-Nelson Couplet, such costs to be shared on a 50/50 basis without 
prejudice or precedent; 

2. The sum of $75,250. ($41,250. City share of B.C. Hydro work, and 
$34,000. to relocate street lighting) be allocated from "Special 
Arterial Connectors - Unappropriated" (Streets Capital Budget, 1975) 
to cover the estimated cost of the above B. C. Hydro work and City 
work to transfer electrical plant to the new poles." 

The City Manager RECOMMENDS that the above report of the City Engineer be approved. 



FOR COUNCIL ACUON SEE PAGE(S) ..^£i?: 


537 


MANAGER'S REPORT 

July 9, 1976 

TO: Vancouver City Council 

SUBJECT: Vancouver Museums and Planetarium, Annual Operating Grant 
CLASSIFICATION: Recotrmendat Ion 

The Director of Finance reports as follows: 

"On December 1, 1972 Council entered into an agreement with the Vancouver 
Museums and Planetarium Association whereby the Association would take over 
the administration and operation of the Museums complex and the City would 
make a grant towards the Museum operating costs. The current agreement 
expires December 31, 1977- 

The amount of the grant was approved at $500,000 plus general salary increases 
subsequent to December 31, 1971 less the amount of the Manager's salary and 
fringe benefits. The City also agreed to pay the maintenance and security 
costs of the portion of the City Archives building occupied by the Museum 
Assoc iat ion . 

The increases for the 1976 grant over that of 1975 are based on the following: 

a) Salaries : 

An increase of 8^ over the funding level in effect at December 31, 
197't, in accordance with the current Union Agreement. 

b) Fringe Benefits : 

Calculated at 10^ of the approved salaries funded by the City grant, 
in accordance with the current Union Agreement. 

c) Maintenance and Security Costs of that portion of the Archives Building 
occupied by the Museum Association 

An increase of ]0% over the 1975 funded level, in compliance with 
the City's 1976 budget guideline restricting cost-of-living funding 
increases to a maximum of 101. 

The total amount of the City grant to the Association for the period January 1, 
1976 to December 31, 1976 inclusive is $812,814 calculated as follows: 

1. Museums and Planetarium Complex 

Basic grant $ 500,000 

Less: Salary and fringe benefits of Museum Manager 19>866 

480,134 

Add: Salary and fringe benefits increases from 

1972 to 1975 inclusive 274,199 

: Salary and fringe benefits increases for 1976 
(8% of Dec. 31, 1974 funding level per 

the Union Agreement) 51 ,054 

805,387 

2. Archives Building 

Janitorial and security costs for that part of the 

City Archives building occupied by the Museum Association 

(1975 funding of $6,752 plus ]0%) 7,427 

Total 1976 Grant $ 812, 8l4 


The City Manager RECOMMENDS approval of the grant of $312,314 to 
the Vancouver Museums and Planetarium Association for the year 1976. 


FOR COUNCIL ACTION SEE PAGE(S) 
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MANAGER'S REPORT 


DATE 


July 8th, 1976. 


TO: 


VANCOUVER CITY COUNCIL 


SUBJECT : 


MEAL SERVICE - MULTIUSE CENTRE 


CLASSIFICATION: RECOMMENDATION 

The Acting Director of Social Planning reports as follows: 
"On June 1st, 1976, City Council approved the following recommendation: 

"The Director of Social Planning invite bids for provision of a 
meal service and report back to the Community Services Committee 
on results . ' 

Because the facility is scheduled to open July 15th, 1976, the 
Acting Director of Social Planning is reporting directly to City 
Council . 

The Director of Social Planning placed an advertisement in the 
newspaper on June 12th, 1976 asking for proposals for the meal 
service. In addition, all known caterers in Vancouver were 
contacted by mail and asked to submit proposals. Four proposals 
were received. 

The Acting Director of Social Planning proposes the approval of 
Western Catering Ltd. to provide meal services at the Multiuse 
Centre, New Central Hotel. Their estimated cost of operation of 
the Centre meal service is $1.47 per meal. This is well within the 
City's projected cost of $1.50 per meal. The cost, menus and 
staff plans were discussed with members of the food industry and the 
Department of Education. In addition to providing cost and menus 
which were acceptable. Western Catering demonstrated an understanding 
of the community and the need for flexibility in the development of the 
meal service. 

The Social Planning Department sought recommendation from three 
other firms presently involved with Western Catering Ltd. and 
received positive responses from all three. 

At full operation (500 meals per day), their staffing plans include 
hiring 3 cooks and 9 casual employees. The majority of these positions 
will be held by residents of the Downtown Eastside. Training in 
cooking and restaurant operation will be available to casual help 
if desired. If residents wish to participate in the restaurant 
training they will become eligible for future employment with 
Western Catering in other food operations. 

Social Planning staff have had discussions with the Department of 
Manpower regarding cost sharing of the salary cost of any staff member 
who participates in the training program. The Department of Manpower 
will contribute up to 85% of these salary costs if the program meets 
their requirements. 

As soon as the facility is open a representative from the Department 
of Manpower, Western Catering and Social Planning will meet to 
discuss definite proposals. 

RECOMMENDATIONS : 

The Acting Director of Social Planning RECOMMENDS that Vancouver 
City Council: 

1. Approve the selection of Western Catering Ltd. to manage the 
food service at the Multiuse Centre, New Central Hotel; 

2. This arrangement be made on a monthly basis through a letter 
of agreement between the City of Vancouver and Western 
Catering Ltd. " 

The City Manager RECOMMENDS approval of the foregoing recommendations 
subject to the Letter of Agreoment being approved by the Director of 


Legal Services, 


FOR COUNCIL ACTION SEE PAGE(S) JS^- 
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MANAGER'S REPORT 

DATE July 8th. 1976. 

TO: VANCOUVER CITY COUNCIL 

SUBJECT: JANITORIAL SERVICES - MULTIUSE CENTRE 

CLASSIFICATION: RECOMMENDATION 

The Acting Director of Social Planning reports as follows: 

On June 1st, 1976, City Council approved the funds for the Multiuse 
Centre in the Downtown Eastside. The estimated budget for the 
seven month period ending December 31st, 1976 was $271,859. The 
City's share was $33,479. 

The Centre is now planned to open July 15th, 1976. The cost to the City 
for those operating purposes is now estimated to be $27,107. for a 
five and a half month period. 

As the opening process is taking place we have realized that the cost of 
janitorial services and rent have been omitted from the original budget. 
Discussions have taken place with the City Architect as to the best 
method of supplying maintenance and janitorial services for this 
facility. It has been agreed that these services should be handled 
by contract for the first few months. This will allow the Centre 
to open on schedule and its cleaning needs to be evaluated. 

The following is the budget for the maintenance and janitorial 
services as supplied by the Construction and Maintenance Department: 

Janitorial Services: 

Initial Clean $1,000. 
General Cleaning - $1,600. 
per month for 5H months 8,800. 
General Maintenance and supplies 1,500. 

$11,300. 


The City's annual rental costs of the MultiUse Centre are $2,000. 
per year. This is paid to CMHC . 

The total building (Central/Oliver Hotel and Multiuse Centre) is 
presently owned by the United Housing Foundation. Since this 
organization is now defunct the CMHC have temporarily assumed 
responsibility for the building. Discussions regarding building 
ownership are presently occurring between CMHC and the City of 
Vancouve r . 

A report on the matter of future ownership , property taxes, rental 
payments and janitorial and maintenance services will be forthcoming 
at an early date to City Council. 

RECOMMENDATIONS : 

The Acting Director of Social Planning RECOMMENDS that City 
Council : 

1. Approve funds for maintenance and janitorial services in 

the amount of $11,300. to cover the period July 15th, 1976 
to December 31st, 1976; 

2. Approve $2,000. as the rental fee for the Multiuse Centre 
for the period July 15th, 1976 to December 31st, 1976. 

The Comptroller of Budgets advises that if this report is approved 
the source of funding will be Contingency Reserve. " 

The City Manager RECOMMENDS approval of the foregoing recommendations 
subject to proportionate sharing with the Provincial Government Depart- 
ment of Human Resources in the original ratio of $200,000 Province and 
$39,947 City. 

FOR COUNCIL ACTION SEE PAGE(S) 
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DISTRIBUTED MONDAY 1 

MANAGER'S REPORT 

July 8, 1976 

TO: Vancouver City Council 

CLASSIFICATION: CONSIDERATION 

SUBJECT: Cheshire Homes Society of B.C. 

Site for the Physically Handicapped 

The Acting Supervisor of Property & Insurance reports as 
follows : 


"On September lOth, 1974, City Council approved the 
sale of Lots 1-4, Block 1&2, D.L. 311 and Lots 18- 
20, Block 21, & Lot 20, Block 22, D.L. 319 etc., 
situated at the North West Corner of Ash Street and 
S.W. Marine Drive to the Cheshire Homes Society of 
B.C. as a site for the physically handicapped, sub- 
ject to conditions previously approved in principle 
and some further sale conditions. 

Sale price was set at $210,000.00 cash and sale date 
was to be four (4) months from Council Approval to 
permit the Society time to submit plans and arrange 
financing, etc. Subsequently, on Jainuary 10, 1975 
Council approved the Society's request for an exten- 
sion of the sale date for six (6) months to July 8, 
1975 as they had not resolved their financing. They 
wished to defer making an application until January 
1975 under C.M.H.C.'s new regulations and approval 
could not be expected immediately. 

On July 22, 1975, City Council considered a further 
request by the Society for a time extension from 
July 8, 1975 to July 8, 1976, as their financing was 
still unresolved. Their application for funding had 
been submitted to C.M.H.C., however, the Provincial 
Government was not able to make a comomitment, and 
consequently, C.M.H.C. were also unable to make a 
commitment. Council grainted an extension only to 
September 8, 1975 and asked the Society to present 
a detailed progress report to the Housing Committee 
on its position, including its request for an exten- 
sion to July 8, 1976. 

Subsequently, on July 24, 1975, The Standing Committee 
on Housing aind Environment recommended that a one- 

year extension on the completion date to July 8, 1976 
be granted, and Council adopted this recommendation 
on August 12, 1975. 

The Society are again requesting an extension of 
time for completion from July 8, 1976 to September 
8, 1976, before which time they expect to know with 
some certainty their financial situation with the 
Provincial Government. 

This request for a deferment of the sale date from 
July 8, 1976 to September 8, 1976 by Cheshire Homes 
Society is placed before Council for consideration." 


The City Manager submits the foregoing report of the 
Acting Supervisor of Property and Insurance to Council 
for CONSIDERATION. 

FOR COUNCIL ACTION SEE PA6E(S) 



July 6, 1976 

TO: Vancouver City Council 

SUBJECT: Rezoning Application - Area Generally Bounded 
by Boundary Road, Price and Tanner Streets and 
Lot 36, Block 88 

CLASSIFICATION: RECOMMENDATION 
The Director of Planning reports as follows: 

"On April 30, 1976, the Director of Planning made application to amend the Zoning 

and Development By-law No. 3575 whereby the above-described property be rezoned 

from (RS-1) One-Family Dwelling District to (CD-I) Comprehensive Development 

I 

District pursuant to Councils resolution of April 27, 1976: 

' That City Council instruct the Director of Planning to submit rezoning 
application(s) to Public Hearing for the purpose of utilizing the following 
City-owned sites for family rental housing: 

1 ) Boun da ry Road/Pric e Street /Tanner Street 

2) 2nd Avenue and Wallace 

3) Foster and Euclid 

4) Nanaimo and Vanness' 

SITE DESCRIPTION 

The subject site is generally bounded by Tanner Street on the north. Price Street 
on the south. Boundary Road on the east and lots 36 and 39, Block 88,D.L. 36 & 51 
on the west. The site is generally rectangular in shape being 333 feet on the 
north and south sides, 360 feet on the east side and approximately 321 feet on 
the west side. The total site area is 105,415 square feet or 2.42 acres 
(see Appendix A) . 

The subject site is zoned (RS-1) One-Family Dwelling District^is presently 
vacant and slopes up slightly to the west. The lands surrounding the site are 
zoned (RS-1) One-Family Dwelling District and are developed with one-family 
dwellings, except north of the site where Graham Bruce Elementary School is 
located and to the south where a vacant RS-1 zoned parcel is located. 

BACKGROUND 

Some years ago. Council authorized the Supervisor of Property and Insurance 
to acquire property in this area for future widening of Boundary Road and re- 
plotting to produce a better subdivision. This acquisition program was completed 
in December 1974, with the purchase of Lot 10, Subdivision A, Block 108. 


6( 


Regular Council, September 22, 1970 19 

MOTIONS (cont'd ) 

Closing and Stopping Up Portion of Street 
(Discovery Street north of 4th Avenue) cont'd . . 

Thence N 89° 54' 35" W 14 feet following in the production 
westerly of the southerly limit of said Block "A"; 

Thence N 44° 57' 20" W 28.26 feet to intersection with a line 
drawn parallel to and 34 feet perpendicularly distant westerly 
from the westerly limit of said Block "A"; 

Thence north 1016.42 feet more or less following in the line 
drawn parallel to and 34 feet perpendicularly distant westerly 
from the westerly limit of said Block "A" to a point normal 
to the south east corner of the portion of Block "A", 
Explanatory plan 2125, Block 132, District Lot 540, Group 1, 
New Westminster District, lying to the north of the portion 
of said Block "A", included in Reference Plan 5584; 

Thence east 34 feet more or less following in the line drawn 
normal to the said portion of Block "A", Explanatory Plan 2125 
to intersection with the westerly limit of said Block "A", 
plan 7615; 

Thence south 1036.47 feet more or less following in the 
westerly limit of said Block "A", plan 7615 to the point of 
commenc ement . 

The same as shown outlined red on plan prepared by Adam Burhoe, 
B.C.L.S. dated the 18th day of June, 1968 and marginally 
numbered LE 3098. 

AND WHEREAS the City Engineer now requires a larger corner 
cut-off at 4th Avenue and Discovery Street; 

THEREFORE BE IT RESOLVED that Resolution dated the 27th day 
of June, 1968, be rescinded; 

AND BE IT FURTHER RESOLVED that all that portion of road 
dedicated by the deposit of Plan 6421 adjacent to Block "A", 
District Lot 538, Group 1, New Westminster District, Plan 7615, 
be closed, stopped up and title taken thereto and subdivided with 
the adjacent lands; said portion of road more particularly 
described as follows: 

The east 34 feet of said road lying between the production 
westerly of the southerly limit of the portion of said 
Block "A" included in Reference Plan 5064 and a point normal 
to the south east corner of the portion of Block "A", 
Explanatory Plan 2125, Block 132, District Lot 540, lying 
to the north of the portion of said Block "A", Block 132, 
included in Reference Plan 5584. Said East 34 feet more 
particularly described as follows: 

Commencing at the south westerly corner of Block "A", District 
Lot 538, Group 1, New Westminster District, Plan 7615; 

Thence N 89° 54' 35" W 2 feet following in the production 
westerly of the southerly limit of said Block "A"; 

Thence N 33° 39' 40" W 57.73 feet to intersection with a line 
drawn parallel to and 34 feet perpendicularly distant westerly 
from the westerly limit of said Block "A"; 


cont 'd 
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During 1974, a number of inquiries were received relating to the possible purchase 
of the site for Co-operative housing development. In December 1974, representatives 
of the United Housing Foundation and Dunhill Developments inquired into the 
possiblility of the City releasing the site for co-operative use. 

At a meeting of Housing Steering Committee in December 1974, it was resolved to 
reserve the Price-Tanner site pending the appointment of the Director of Housing. 

In July 1973, City Council identified the site and several other City-owned 
properties as potential family housing sites. Subsequently, in August 1975, 
Council authorized the retention of Pelman Associates as architects for the 
Price-Tanner site. 

By May, 1976, a preliminary scheme had been developed consisting of 44 two and 
three-storey townhouse units containing two and three bedrooms respectively 
at a density of 18.18 units per acre. 

P ROPOSED DEVELOPMENT 

The architects' drawings, prepared for the Director of Housing 
on behalf of the Housing Corporation of the City of Vancouver, were submitted 
with the application and marked 'Received, City Planning Department May 21, 1976* 
and were updated with additional drawings marked 'Received, City Planning 
Department, June 7, 1976 '. 

The renderings indicate a proposed development containing a cluster arrangement 
of 24 three-storey two bedroom townhouses, sited primarily along the perimeter 
of the site and 20 two-storey, two-bedroom townhouses located predominantly in 
the centre of the site. 

Sixty-six (66) parking spaces are provided; one for each unit located in an 
adjoining carport plus an additional 22 parking spaces located in various 
areas of development. Two ingress and egress points with accompanying 
turnabout areas are located off Price Street and an .ingress/egress point with 
two turn-abouts is located off Tanner Street. 

CALCULATIONS 

SITE AREA: 105, 415 Square Feetor 2.42 acres 

UNIT TYPE No. of Units Gross Unit Size Total Floor Area 


2 Bedroom Townhouse 


3 Bedroom Townhouse 


20 


24 



47,040 Sq. Ft. 


Total Number of Units 


44 Units 


Off Street Parking 
Site Coverage 


Units per Acre 
Floor Space Ratio 
Heights 


18.18 Units per Acre 
0.442 

27 feet - 3 bedroom units 

19' 6" - 2 bedroom units 

66 spaces 

54.15% 
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Building Setbacks: 


Buildings 
15' 


Patio Screens 


Surface Parking 
2' 


Tanner Street 
Boundary Road 


25 


15 


2 


30 


(from new dedication of 34') 
Price Street 


15 


5 


3 


West Lot 


25 


10 


30 


Each townhouse unit has a private outdoor area of 325 square feet 
an attached carport. 

PUBLIC MEETINGS 

In a report to the Standing Committee on Housing and Development, July, 1975, 
the Director of Housing recommended that the Planning Department convene a public 
meeting to discuss the development of the site jointly with the local community 
and the consultant architect. 

Accordingly, the first in a series of public information meetings was held at 
Graham Bruce Elementary School on October 20, 1975. The meeting was attended 
by approximately 175 local residents who expressed considerable opposition to 
the provision of multiple housing on the site and were not prepared to consider 
any alternative uses other than park. Local resident concerns centred on the 
lack of park and playground space within the area necessitating young children 
having to cross Joyce Street to reach park facilities. A second concern related 
to the increased noise and traffic, especially trucks, generated from Joyce, 
29th Avenue and Boundary Road. Concerns relating to crowded school conditions 
as well as potential social problems related to the development of lower cost 
housing were also voiced by the residents. 

A second meeting involving representatives of the School Board, Parks Board, 
City Staff and the Ad Hoc Steering Committee of the area residents was held at 
City Hall on March 8, 1976. Essentially, the residents' committee expressed 
the same concerns and objections to the proposal as in the first meeting but 
also called for the initiation of an area planning program to resolve the problems 
inherent in the area. A proposal was put forward by the Director of Housing to 
reduce the size and scale of the development and include within the design 
scheme a proposal to utilize a portion of the site for park and playground 
purposes. This proposal appeared to elicit general approval from the local 
residents and the Director of Housing agreed to arrange a meeting between the 
site architect and local residents to view preliminary drawings of the development 
and discuss design elements. 

PETITION 

On August 15, 1975, a petition containing 367 signatures was received at City Hall 
objecting to the use of the site for either multiple housing or family rental 
accommodation and supporting the provision of park space on the site. 


BOARD OF PARKS & RECREATION 

The staff of the Parks Board commented on the four family housing sites in a 
letter dated June 2, 1976. Their comments with respect to the Price-Tanner site 
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are as follows: 

'Parks Board staff have had previous discussions on this site with 
Mr. Maurice Jeroff and had noted no serious implications to the Park 
Board on developing the site for housing purposes. However, in 
communications with Mr. Jeroff and area residents the Housing Director 
had indicated a willingness to provide an open space area on the site 
on the south side of Price Street in Block 109. 

The existing open space facilities in the area include Carleton Park and 
the undeveloped park site at 29th Avenue and Cariboo Street. It is 
recognized that Joyce Street supports a relatively large volume of traffic 
and to some extent isolates the proposed housing site. However, the 
adjacent Sir Wilfred Grenfell School can provide some measure of open 
space opportunity and it is concluded the Park Board could not justify 
any further acquisition in the immediate area of the housing site. 

It is concluded that this site could provide an acceptable living 
environment. However, it is considered extremely important that at 
least some provision for open space opportunities, with appropriate 
facilities, be provided within the confines of the housing sites. 
This need applies particularly to younger children who would have 
play opportunities within the housing developments thus eliminating 
the need to cross heavy traffic streets in the area. ' 


In a letter dated June 30, 1976, the staff of the Board added the following 
comments: 

'The proposed designation of areas adjacent to the housing sites 
at Boundary/Price/Tanner, Euclid and Foster, Nanaimo and Vanness, for 
open space purposes will provide worthwhile opportunities for 
localized play purposes. Significantly, in each case, the proposed 
open space areas would eliminate the need for children to cross major 
traffic routes. 


Park Board staff conclude that the three small proposed open 
space areas would predominantly serve the residents of the proposed 
housing developments and would most appropriately be developed and 
maintained as integral parts of each housing scheme. This approach 
should realize the most efficient and economical maintenance programs 
as opposed to turning the sites over to the jurisdiction of the 
Park Board. ' 
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SCHOOL BOARD 

The Planning Department received a report dated June 7th from the School 
Board on June 23, 1976 regarding the implications of this proposed development 
on the services the School Board provides in the area. Their conclusions are 
summarized as follows: 

'The development of this site could only be accommodated if: 

a) it occurs after September 1977 

b) the additional pupils in the 1977/78 school year does not exceed 
70. 

c) the phasing of this development with other possible housing develop- 
ments in the area is co-ordinated with the Vancouver School Board. ' 

(Refer to Appendix B for the full text of the report of the School 
Board) 

CITY ENGINEER 

In a memorandum dated June 29, 1976, the City Engineer commented on this site 
as follows: 

•(a) Electric, telephone and gas services are readily available. The 
developers should be required to take underground services from 
service poles on abutting streets or lanes. 

(b) The developer to pay for relocation of utilities or provide the 
necessary public utilities easements. 10 foot wide easements 
would be required to contain the existing sewers. 


(e) Portion of this site and the block to the south of Price Street, proposed 
for park, are required for the widening of Boundary Road. The 
widening line is to conform with the established Building Line.* 


(c) 


The lane configuration shown outlined red on the attached plan 
(Appendix C) will have to be provided. Two proposals are shown. 
The first, (proposal 'a') calls for a 10 foot by 10 foot corner 
cut off from privately owned lots. If these corner cut offs 
cannot be obtained a lane configuration shown as proposal 'b' 
will be required. 


(d) 


Vehicular ingress and eqress appears satisfactory. 
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URBAN DESIGN PANEL 

The Urban Design Panel considered the proposed scheme of development on May 13, 
1976. 

' The first scheme - at Boundary and Tanner - met with the Panel's approval 
on both the intended use and the desiqn concept. 
RECOMf€IIDATION: That the 3 rezonings be approved. ' 

ANALYSIS 

The Planning Department supports the intended use of this site for family housing 
as there is a shortage of affordable family accommodation in the City of Vancouver. 
The Department also supports, wherever possible, locating new forms of housing 
where more units can be accommodated than in the typical (RS-1) One-Family form. 

The Department believes that well designed townhouses can be far superior in 
design and efficiency to the subdivision housing so typical in many parts of 
Vancouver and that they can be suitable for family use. 

There are, however, a number of concerns relating to design aspects of the 

proposal. Assuming the proposed park area is not developed concurrently with 

the housing, there does not appear to be a designated childrens' play area 

other than the paved vehicle areas. The surface parking areas need to be sensitively 

treated by providing landscaping and screening from the street and adjoining 

private residences and the turnabouts should be made acceptable to the City 

Engineer. 

The unit sizes indicated in the proposed plans exceed in some instances the 
unit sizes recommended by C.M.H.C. for funding support. These differences 
are generally minimal in nature and should be brought into conformity when 
the detailed designs are submitted. 

The design prepared by the consultant architect included the provision of a 
public park on approximately 1.11 acres of City-owned property located on the 
South side of Price Street. This park would provide an open space facility 
for the tenants of the housing development and also for local area 
residents. 

The park site has not been included in the application for rezoning to (CD-I) 
Comprehensive Development District. However, the proposed park is considered 
an important additional feature which will enhance the livability of the 
proposed development and adjacent areas. The location of the park adjacent 
to the housing site will eliminate the need for children to cross major arterials 
such as Joyce Road to reach the nearest park. 

Accordingly, the Planning Department recommends that City Council make arrangements 
for the Board of Parks and Recreation to take over the care and custody of 
the proposed park area and develop it for local park purposes. This can 
occur under the existing (RS-1) One-Family Dwelling District Zoning. The 
Municipal Incentive Grant of $l,500/unit could be applied toward the costs of 
developing the park. 

The proposed development will generate a number of new children who will 
have to be accommodated in local schools. The School Board has stated that 
these children could be accommodated in local schools in the 1977-78 school year 
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RECOMMENDATION 

The Director of Planning RECOMMENDS: 

A* THAT the following recommendations of the Director of Planning be 

received by City Council and the application be referred to a Public Hearing 
following a report from the Vancouver City Planning Commission. 

B. THAT the application be approved to rezone to (CD-I) Comprehensive 
Development District with the form of development restricted as 
follows: 

USES Three-storey townhouses 

Two-storey townhouses and Customarily Ancillary Uses, (including 
off-street parking.) 

FLOOR SPACE RATIO : Not to exceed 0.60 and computed as set out in the (RS-1) . 

One-Family Dwelling District. 

HEIGHT Not to exceed two storeys plus basement nor 35 feet as measured 

from the average building grade of Price and Tanner Streets 
respectively as determined by the City Engineer. 

UNITS PER ACRE : Not to exceed 20 units per acre 

OFF-STREET PARKING : 1.5 spaces per unit shall be provided. 


And subject to the following: 


(i) Following the enactment of the (CD-I) Comprehensive Development 

By-law and prior to the issuance of a development permit, the detailed 
scheme of development shall be first approved by the Director of 
Planning after receiving advice from the Urban Design P«inel with 
due regard to the overall design and the provision and maintenance 
of useable open space, off-street parking and landscaping, vehicular 
ingress and egress and garbage collection facilities. 


(ii) The owner shall formally dedicate land for lane, and road 
widening purposes as required by the City Engineer and as 
shown in Appendix C and consolidate the site into one parcel 
and register same in the Land Registry Office. 

(iii) The owner shall enter into any required Bulkhead and utility easement 
agreements as determined by the City Engineer. 
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C. THAT City Council approve the proposed park development and make 
arrangements for the Board of Parks and Recreation to take over the 
care and custody of the park-site and develop it for local park purposes. 

The City Manager RECOMMENDS that the foregoing report of the Director 
of Planning be received and the whole matter be referred to a Public 
Hearing. 


FOR COUNCIL ACTION SEE PAG£{S) 
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MANAGER'S REPORT 


July 6, 1976 


TO: Vancouver City Council 

SUBJECT: Rezoning Application - West Side of Wallace 
Street between West 2nd Avenue and Point 
Grey Road 

CLASSIFICATION: RECOMMENDATION 


The Director of Planning reports as follows: 

"On April 30> 1976, the Director of Planning made application to 
amend the Zoning and Development By-law No. 3575 whereby the above- 
described property be rezoned from (RS-1) One-Family Dwelling 
District to (CD-l) Comprehensive Development District pursuant 
to Council's resolution of April 27, 1976: 

'That City Council instruct the Director of Planning to 
submit rezoning application( s ) to Public Hearing for the 
purpose of utilizing the following City-owned sites for 
family rental housing: 

1) Boundary Road/Price Street/Tanner Street 

2) 2nd Avenue and Wallace 

3) Foster and Euclid 

4) Nanaimo and Vanness' 


SITE DESCRIPTION 

The site is bounded by Point Grey Road to the north, Wallace 
Street on the East, West Second Avenue on the south, and a gravel 
parking lot in the care and custody of the Parks Board to the 
west. The site is trapezoidal in shape being 404 feet along 
Point Grey Road, 473 feet along Wallace Street, and 376 feet 
along West Second Avenue. The total site area is 142,184 square 
feet or 3*264 acres. (See Appendix A). 

The site is zoned (RS-1) One-Family Dwelling District and is 
presently vacant with a number of mature trees. The lands to 
the north of the subject site are zoned (RS-1) One-Family Dwell- 
ing District. Brock House, now to be a centre for senior citi- 
zens is located in the RS-1 zone. Adjacent to the site of Brock 
House and to the east is the Jericho Tennis Club, zoned (RT-2) 
Two-Family Dwelling District. The surrounding lands to the east 
and southeast are also zoned (RS-1) One-Family Dwelling District 
and are developed as such. The land to the southwest of the 
subject site is zoned (RM-3A) Multiple Dwelling District and con- 
tains a three storey apartment development for senior citizens. 
The parking lot at the western boundary of the site is zoned (RS-1) 
One-Family Dwelling Distrcit. 
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BACKGROUND 

On July 3, 1973i City Council identified this site as one of many 
City-owned properties with potential for family housing at a 
higher density than single family dwellings. 

Council on November 12, 1974^ when dealing with the Manager's 
report concerning surplus lands in the Locarno Park area resolved 
'that the Director of Planning and the Supervisor of Property and 
Insurance be directed to investigate further the development of 
the area bounded by Point Grey Road, Wallace Street, 2nd Avenue 
and Jericho Park, for housing and report through the Standing 
Committee on Housing. ' 

On April 10, 1975> John Keith-King, Architect appeared before the 
Standing Committee on Housing and Environment to discuss the use 
of this site for a housing project on behalf of the Point Grey 
Housing Co-operative. The Chairman advised "that this site at 2nd 
and Wallace was being held as a potential site for consideration 
for development of family housing by the City Housing Corporation." 

The Director of Planning reported to the Standing Committee on 
Housing and Environment on May 8, 1975 regarding the alternative 
uses for this site. At that time. Council resolved to defer the 
decision on this report pending the arrival of the newly appointed 
Director of Housing. 

On May 27, 19 75^ Council resolved "that Council designate Lots 1 to 
4 and 7 to 10, East Part, D.L. 448 for family housing, to be devel- 
oped at a maximum floor space ratio of .75 and a density of l8 to 
2 5 units per acre, depending on the size of the units that are 
developed. " 

City Council in August 19 7 5* approved the retention of John Keith- 
King as consultant architect for the development of preliminary 
sketch plans for this site as recommended by the Standing Committee 
on Housing and Development and the Director of Housing. 

On October 7) 1975^ City Council resolved: 

'a. That the Director of Planning be authorized to discuss 
with the Dunbar and Penta groups the resubdivision of 
these lands to create the following sites: 

i) 1.72+ Acres to be developed by the City of 
Vancouver Non-Profit Housing Corporation, 

ii) 1. 00+- Acres to be developed by the Penta 
Co-operative Housing Association, 

iii) .75+ Acre to be developed by the Dunbar 
Village Community Co-operative; 

and the Acting Supervisor of Property and Insurance be 
authorized to discuss suitable lease terms and condi- 
tions with the Co-operative societies. 

B. That the Director of Housing be instructed to liase 
with other relevant City departments when preparing 
housing proposals.' 
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PROPOSED DEVELOPMENT 

The co-ordinating architect for the site, J. Keith-King sub- 
mitted a site plan for the entire property which was stamped 
'Received, City Planning Department, June 9f 1976'. This site 
plan served to consolidate the following drawings into one 
integrated scheme of development: 

No. of Date Stamped: "Received 
Client Architect Drawings City Plaianing Department" 

City of Vancouver J. Keith-King 4 June 9j 1976 

Penta Cooperative B. Olson 3 May 26, 1976 

Dunbar Village H. Weinreich 2 May 28, 1976 

Community Cooper- 
ative 

All the above-mentioned drawings were prepared for the Director 
of Housing on behalf of the Housing Corporation of the 

City of Vancouver. 

Proposed Development to be Managed by the City of Vancouver 

The drawings submitted by J. Keith-King indicate a proposed devel- 
opment containing 25 two bedroom townhouses and 13 three bedroom 
townhouses. All the buildings are to be two-storey structures 
with cellars and roof-top gardens. 

Parking for 52 vehicles is designed underground. Two ingress/ 
egress ramps are provided with one off Wallace Street and one 
off West Second Avenue. 

The proposed development is located generally in the southern 
half of the subject site. The following calculations describe 
the proposed development: 

Site Area: 71* 8l6 square feet or I.648 acres 

Unit Type No. of Units Gross Unit Size Total Floor Area 

3 Bedroom Townhouse 13 1,200 sq.ft. 


} 


42,800 sq.ft. 

2 Bedroom Townhouse 25 1,088 sq.ft. _1 or 

(excluding 47^825 sq.ft. 

cellars) (including 

cellars) 

Total Number of Units: 38 
Units per Acre: 23.06 

Floor Space Ratio: 0.596 (or O.667 including cellars) 

Heights: I8 feet without roof garden screens 
26 feet with roof garden screens 

Off-Street Parking: 52 spaces 

Site Coverage: 38^ 

Building Setbacks: 

Buildings Patio Screens 

Wallace Street 10 feet NIL 

West Second Avenue 24 " " 
Proposed West Lane 14 " " 


North Prop. Line 10 " 10 feet 



Regular Council, September 22, 1970 20 

MOTIONS (cont'd ) 

Closing and Stopping Up Portion of Street 

(Discovery Street north of 4th Avenue) cont'd . . . 


Thence North 988,42 feet, more or less, following in the line 
drawn parallel to and 34 feet perpendicularly distant westerly 
from the westerly limit of said Block "A" to a point normal to 
the south east corner of the portion of Block "A", Explanatory 
plan 2125, Block 132, District Lot 540, Group 1, New West- 
minster District, lying to the north of the portion of said 
Block "A", included in Reference Plan 5584; 

Thence East 34 feet, more or less, following in the line drawn 
normal to the said portion of Block "A", Explanatory Plan 2125 
to intersection with the westerly limit of said Block "A", 
plan 7615; 

Thence South 1036.47 feet, more or less, following in the 
westerly limit of said Block "A", plan 7615 to the point of 
commencement . 

The same as shown outlined red on plan prepared by Adam Burhoe, 
B.C.L.S., dated the 18th day of June, 1968 and marginally 
numbered LE 3098, a print of which is annexed hereto. 

- CARRIED 

3. Closing and Stopping Up Lane 

(North of 8th Avenue, East of Heather Street ) 

MOVED by Aid. Wilson, 
SECONDED by Aid. Sweeney, 

THAT WHEREAS the City of Vancouver is the owner of all the 
streets and lanes lying within the limits of the City of Vancouver; 

AND WHEREAS the lane dedicated by the deposit of Plan 4860 is 
located in such a position that it is detrimental to the future 
lane requirements within the block; 

THEREFORE BE IT RESOLVED THAT all the lane dedicated by the 
deposit of Plan 4860 be closed, stopped up and conveyed to the 
abutting owner of Lots "A", "B" and "C" of Lots 18 to 20, Plan 
4860, Block 319, District Lot 526, Group 1, New Wesminster District, 
and , 

BE IT FURTHER RESOLVED THAT the said Lots "A", "B" and "C" 
and closed lane be subdivided to provide for a 10 foot lane along 
the northerly boundary and the remainder to form one parcel. 

- CARRIED 

4. Program for Care and Training 
Transient Unemployed Youth 

On September 8th, Notice was called on the following motion 

which was re-submitted at this time. However, changes were agreed 

to by the Council this day and the motion, therefore, now reads as 
follows : 

MOVED by Aid. Wilson, 
SECONDED by Aid. Bird, 

THAT WHEREAS it is desirable that Federal authorities provide 
a suitable program for the care and training of transient un- 
employed youth for jobs ; 


cont 'd 
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The townhouses have private outdoor areas ranging in size from 
340 to 640 square feet. A childrens play area is provided in 
this portion of the subject site. 


Proposed Development for the Penta Cooperative 

The drawings submitted by B. Olson indicate a proposed develop- 
ment containing 20 two-storey townhouses. Parking for 20 cars 
is provided underground with ingress and egress off Point Grey 
Road and Wallace Street. 

The proposed development is located generally in the northeast 
quarter of the subject site. The following calculations describe 
the proposed development: 

Site Area: 41? 282 square feet or O.948 acres 

Unit Type No. of Units Gross Unit Size Total Floor Area 


3 Bedroom Townhouse 

3 " " 
2 " " 

2 " " 

2 It II 


7 
9 
1 
1 
2 


1,332 sq.ft. 
1,156 " 
784 

742 " 
645 " 


y 22,896 sq.ft. 
or 

(26,046 sq.ft. 
including 
cellars) 


Total Number of Units: 20 (1 for a handicapped person) 
Units per Acre: 21.1 

Floor Space Ratio: 0.555 (or O.63I including cellars) 

Heights: I8 feet (mean height) or 2 storeys 

Off-Street Parking: 20 spaces 

Site Coverage: 29^ 

Building Setbacks: 

Point Grey Road I8 feet 

Wallace Street 10 " 

Proposed lane to south 10 " 

Proposed lane to west 10 " 

Each townhouse is provided with a large enclosed yard. Two 
communal yards are also indicated. 


Proposed Development for the Dunbar Village Community Cooperative 

The drawings submitted by H. Weinreich indicate a proposed dev- 
elopment containing 15 townhouse units. The ten one-bedroom 
units are two storeys while the five two- and three-bedroom units 
are two and one-half storey split-level structures. Parking is 
provided by one-vehicle carports within each townhouse. 

The following calculations describe the proposed development: 

Site Area: 29,086 sq.ft. or 0.668 acres 


Unit Type No. of Units Gross Unit Size Total Floor Area 

3 Bedroom Townhouse 1 1,312 sq.ft. "1 

2 " " 4 1,030 " I 14,032 sq.ft. 

1 It II 5 958 It 


1 " " 5 762 


It 
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Total Number of Units: 15 

Units per Acre: 22.46 

Floor Space Ratio: O.482 

Height: 2 5 feet or 2 storeys 

30 feet or 2^ storey split-level 

Off-street Parking: I5 spaces 

Site Coverage: 42 % 

Building Setbacks: 

Point Grey Road 20 feet 

Proposed lane to east I5 feet 

Property line to south 10 feet 

Proposed lane to west 10 feet 

The open space of the site is designated as a ' semi-private 
landscaped area.' 

CALCULATIONS 


The following calculations describe the scheme of development 
prepared by J. Keith-King to integrate the above three designs 
for the subject sitej 

Site Area: 142,184 square feet or 3*264 acres 

Unit Type Number of Units Total Floor Area 

3 Bedroom 23 

2 Bedroom 38 79,728 sq.ft. 

1 Bedroom 12 

Total Number of Units: 73 

Units per Acre: 22.37 

Floor Space Ratio: O.56I 

Heights: Range from I8 feet to 30 feet 

Off-Street Parking: 87 spaces 

Site Coverage: 37 ^ 

Setbacks (minimum indicated): 

Point Grey Road I8 feet 

Wallace Street 10 feet 

West Second Avenue 24 feet 

Proposed lane to west 10 feet 
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PUBLIC MEETINGS 

Two public meetings were held at the Bayview Community School on 
November 13j 1975 and February 9* 1976. At both meetings the 
local residents expressed considerable opposition to the use of 
this site for housing of any sort. They believed that the 
property should be developed as a parking lot to relieve the 
parking problems in the area. 


PETITION 

A petition dated September 10, 1974* containing 66 signatures 
was received at City Hall opposing the rezoning of this site for 
multiple dwellings. 


BOARD OF PARKS & RECREATION 

The staff of the Parks Board commented on the four family housing 
sites in a letter dated June 2, 1976. Their comments with 
respect to the site at Second Avenue and Wallace are as follows: 

'park Board staff have no objections to the proposal to utilize 
the subject land for housing purposes. While recreational fac- 
ilities are limited at present in the area, it is anticipated 
that the future Jericho Park Development will provide a range 
of outlets for area residents as well as users from the city at 
large. 

The parking area to the west of the subject site will continue 
to function as a parking area for Jericho and any scheme should 
consider this adjacent use in its design. 

The subject property, as has been suggested by area residents 
could be utilized for parking purposes to support the Jericho 
Park area. However, there could be no justification for Park 
Board acquisition of the property at this time under current 
economic conditions. The West Point Grey area currently has one 
of the highest park area to population ratios in the city and 
the estimated $800,000 to $1,000,000 land value would be far 
in excess of any justifiable cost for parking purposes. 

It is concluded that this site could 

provide an acceptable living environment. However, it is con- 
sidered extremely important that at least some provision for 
open space opportunities, with appropriate facilities, be pro- 
vided within the confines of the housing sites. This need applies 
particularly to younger children who should have play opportunities 
within the housing developments thus eliminating the need to cross 
heavy traffic streets in the area. ' 

SCHOOL BOARD 

The Planning Department received a report from the School Board, 
dated June 23, 1976, regarding the implications of the proposed 
development on their services in the area. 

Their comments were summarized as follows: 

' This development could be accommodated if : 

a) enrolment does not exceed 90 in the 1976/77 school year; 

b) enrolment does not exceed 130 before June 1978; 
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c) the phasing of further housing developments is 
co-ordinated with the Vancouver School Board. ' 

(Refer to Appendix B for the full text 'of the report from the 
School Board. ) 

CITY ENGINEER 

In a memorandum dated July 5* 1976, the City Engineer made the 
following comments on this site: 

'(a) Electric, telephone and gas services are readily available. 

The developers should be required to take underground services 
from service poles on abutting streets. 

(b) Sewer connections can be provided from City sewers on abutting 
streets. The provision of water to the 3 sites will require a 
main extension with the cost to be corne by the developers. 

(c) The proposed lane on the west side of the site between 2nd 
Avenue and Point Grey Road is shown as being acquired from 
Park Board's property. There is nothing to indicate that 
the Park Board has agreed to this lane arrangement. It 
would appear that the only function of this lane is to pro- 
vide access to the carports of the westerly units of the 
Dunbar Village Community Co-Op development. I would suggest 
that this developer be required to provide underground park- 
ing with access from Point Grey Road; this would eliminate 
the need for the lane. (See Appendix C). 

(d) The proposed lane separating the co-op development would 
require a 54-foot diameter cul-de-sac if developed as shown. 
The preferred lane treatment would be to provide an outlet 
to Wallace Street as shown in red on the attached site plan. 
This lane would not be required if access to underground 
parking was taken from the abutting street and satisfactory 
emergency access was provided to the rear of the 3 sites for 
fire vehicles to the satisfaction of the Fire Chief. 

(e) I concur with the recommendation that 1.5 parking spaces per 
unit be provided. 

(f) Vehicular access to the sites to be located completely clear 
of street intersections, that is, clear of the 66-foot street 
allowance projected. 

(g) It is recommended that a subdivision plan be prepared creating 
the 3 required lots. ' 


URBAN DESIGN PANEL 

The Urban Design Panel considered the proposed scheme of devel- 
opment on May 27, 1976. Their comments were as follows: 

'while the Panel in principle is not against the rezoning pro- 
posal, the situation as to who was actually involved in the 
design appeared confused. Before commenting on the design, 
the Panel would be thankful for some guidance as to what was 
happening and suggests that the overall concept be handled by 
one person initially to ensure a degree of cohesiveness. 

Recommendation: That the rezoning application be approved. ' 

ANALYSIS 

The Planning Department supports the intended use of this site 
for family housing as there is a shortage of affordable family 
accommodation in the City of Vancouver. The Department also 
supports, wherever possible, locating new forms of housing where 
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more units can bo accommodated than In the typical (RS-I) 
One-Family form. Th(» Dcpai-tmenl. be li twos Lba( we'll cle.slfAneil 
townhouses can be far superior in design and efficiency Lu I lie 
subdivision housing so typical in many parts of Vancouver and 
that they can be suitable for family use. 

There are however a number of concerns relating to design 
aspects of the proposal. The landscaping and treatment of the 
patios and roof gardens need to be sensitively designed. The 
public and semi-public open spaces need to be reconsidered to 
provide the optimal combination and variety of open spaces for 
the site as a whole. The provision of parking both above and 
underground needs to be reconsidered to integrate ingress and 
egress and minimize paved areas for the whole site. The number 
of parking spaces should be increased to 1.5 spaces per unit 
due to the severe lack of on-street parking in the inunediate 
area. The provision of garbage collection areas should also 
be designed for the entire site. 

The unit sizes indicated in the proposed plans exceed in some 
instances the unit sizes recommended by C.M.H.C. for funding 
support. These differences are generally minimal in nature and 
should be brought into conformity when the detailed designs are 
submitted. 

RECOMMENDATION 

The Director of Planning RECOMMENDS: 

A. THAT the following recommendations of the Director of Plan- 
ning be received by City Council and the application be 
referred to a Public Hearing following a report from the 
Vancouver City Planning Commission. 

B. THAT the application be approved to rezone to (CD-1) Com- 
prehensive Development District with the form of development 
restricted as follows: 

Uses : Two and one-half storey townhouses 

Two-storey townhouses and Customarily Ancillary Uses, 
(including off-street parking). 

FLOOR SPACE RATIO : Not to exceed O.65 and computed as set 
out in the (rS-1) One-Family Dwelling District. 

HEIGHT : Not to exceed two and one-half storeys plus basement 
nor 35 feet as measured from the average building 
grade of West Second Avenue and Point Grey Road 
respectively as determined by the City Engineer. . 

UNITS PER ACRE : Not to exceed 23 units per acre. 

OFF STREET PARKING : 1.5 spaces per unit shall be provided. 

And subject to the following: 

(i) Following the enactment of the (CD-l) Comprehensive 
Development Bylaw and prior to the issuance of a 
development permit, the detailed scheme of develop- 
ment shall be first approved by the Director of 
Planning after receiving advice from the Urban Design 
Panel with due regard to the overall design and the 
provision and maintenance of useable open space, 
off-street parking and landscaping, vehicular ingress 
and egress and garbage collection facilities. 
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(ii) The owner shall formally dedicate land for lane, 
utility easement and road widening purposes as 
required by the City Engineer and as shown in 
Appendix C and resubdivide the site into three 
lots and register same in the Land Registry Office." 

The City Manager RECOMMENDS that the foregoing report of the Directo 
of Planning be received and the whole matter referred to a Public 
Hearing. 


FOR COUNCIL ACTION SEE PA6E{S)^£ 


li 
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MANAGER'S REPORT 


July 6, 1976 


TO: Vancouver City Council 

SUBJECT: Rezoning Application - Area Generally Bounded 
by Foster Avenue, Tyne Street, Euclid Avenue 
and Melbourne Street 

CLASSIFICATION: RECOMMENDATION 


The Director of Planning reports as follows: 

"On April 30, 1976, the Director of Planning made application to amend the 
Zoning and Development By-law No. 3575 whereby the above-mentioned property 
be rezoned from (RS-1) One Family Dwelling District to (CD-I) Comprehensive 
Development District pursuant to Council's resolution of April 27, 1976: 


'That City Council instruct the Director of Planning 
to submit rezoning appl ication(s) to Public Hearing 
for the purpose of utilizing the following City-owned 
sites for family rental housing: 

1) Boundary Road/Price Street/Tanner Street 

2) 2nd Avenue and Wallace 
2) Foste r and Euclid 

4) Nanaimo and Vanness.' 


SITE DESCRIPTION 

The subject site is bounded by Euclid Avenue on the north, Foster Avenue on 
the south, Melbourne Street on the east, and Tyne Street on the west. The 
site is trapezoidal in shape being 336 feet on the west side, 232 feet on 
the south side, 234 feet on the east side, and 254 feet on the north side, 
for a total site area of 63,441 square feet or 1.456 acres. (See Appendix A). 

The subject site is zoned (RS-1) One-Family Dwelling District and is pres- 
ently vacant except for Lots 18, 19 & 20 which are occupied by a City-owned 
single-family dwelling, and the northwest corner of Lot 1 which is occupied 
by a newspaper distribution shed. The site is flat and has a number of well- 
developed deciduous trees on it. 

At this point in time, notice to vacate has not been given to the tenants 
of the 1-family dwelling located on the site. It should be noted that a 
four months notice to vacate must be given to tenants in cases where the 
dwelling is to be demolished. The newspaper distribution shed is presently 
leased on a month to month basis with a one month notice required to vacate 
the site. 

The lands to the west, south and east of the site are zoned (RS-1) One-Family 

Dwelling District and are developed with one family dwellings. The lands to 

the north are zoned (M-1) Industrial District and are developed with warehouses. 

BACKGROUND 

On March 20, 1973, City Council approved the release of the site for sale to 
the Provincial Government for the provision of Seniors' Housing. Subsequently, 
the Provincial Government declined the City's offer on October 18, 1973. In 
July 1973, City Council identified the site and several other City-owned 
properties as potential family housing sites. In August 1974, Council author- 
ized the Supervisor of Property and Insurance, to negotiate the acquisition 
of lots 18 ,19 and 20. Lot 23 was acquired on October 18, 1975. 


In August 1975, City Council authorized the rentention of Romses Kwan and 
Associates as architects for the Euclid-Foster site. 
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PROPOSED DEVELOPMENT 


The Architects' drawings, prepared for the Director of Housing on behalf 
of the Housing Corporation of the City of Vancouver, were submitted with 
the application and marked 'Received, City Planning Department 
June 7, 1976 and were updated with additional drawings marked 'Received, 

City Planning Department, June 11, 1976*. 

The renderings indicate a proposed development containing a linear arrange- 
ment of 16 two-storey, one arid two bedroom apartments along Euclid Avenue, 
7 two-storey, three bedroom townhouses along Melbourne Street, 4 two-storey, 
three-bedroom townhouses along Foster Avenue, and 6 two-storey, three bed- 
room townhouses along Tyne Street, for a total of 33 units. 

Four surface parking lots containing 24 parking spaces are provided with 
ingress and egress from Euclid Aveune and Tyne Street. Also provided is a 
17 space underground parking lot with ingress and egress from Euclid Avenue. 
The total number of provided parking spaces is 41. 


CALCULATIONS 

Site Area: 63,441 sq, 

Im. 

3 Bedroom Townhouse 
2 Bedroom Apartment 
1 Bedroom Apartment 

Total number of Units 
Total Floor Area 
Units per Acre 
F. S. R. 
Heights : 

Off-Street Parking 

Site Coverage 

Building Setbacks: 

Euclid Avenue 
Melbourne Street 
Foster Avenue 
Tyne Street 


ft. , or 1 .456 Acres 

No. of Units Gross Unit Size 

T7 1 ,085 sq. ft. 

12 762 sq. ft. 

4 584 sq. ft. 


Total Floor Area 


30, 355 sq. ft. 


33 

30, 355 square feet 
22.66 
0.478 

22 feet - 2 storey townhouses 

26 feet - 2 storey apartment buildings with cellars 
41 spaces (or 1 space per unit with 8 spaces for 
visitors) 


39% 

To Buildings 

13 feet 
20 'feet 
20 feet 
7 feet 


To Patio Screens To Parking Areas 


16 feet 
8 feet 
8 feet 

12 feet 


3 feet 
2 feet 
6 feet 
2 feet 


A children's play area is located in the centre of the development. The 
townhouses are provided with screened outdoor patios of approximately 240 square 
feet and the apartments are designed with outdoor space either on top of the 
parking structure or with a balcony. 


PUBLIC MEETINGS 


In a report to the Standing Committee on Housing and Development, dated 
July, 1975, the Director of Housing recommended that the Planning Department 
convene a public meeting to discuss the development of the site jointly with 
the local community and the consultant architect. 

Accordingly, on February 18, 1976, a public meeting was held in the Kingsway 
Motor Hotel to discuss the development of the site. The 25 local residents who 
attended the meeting expressed concern over the lack of park and playground faci- 
lities in the neighbourhood and also over proposed changes to Joyce Street and 
Boundary Roads as they affect traffic movement. 

There was also concern expressed relating to the future use of the City-owned 
property located on the east side of Melbourne Street. It was felt that this 
represented an excellent site for the provision of park and playground facilities. 
The general consensus of the meeting was that there existed a community interest 
in providing housing on the site. 

A second public information meeting was held on March 17, 1976, at the Kingsway 
Motor Hotel with approximately 18 local residents in attendance. Initially, 
there was considerable opposition on the part of some of the local residents 
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to the development of multiple housing on the site. By the end of the meeting 
there was general agreement among those in attendance that such a housimi 
development might be an asset and improvement to their community, particulrtrly 
if the development proposal provided for park and playground space available to 
local residents as well as residents of the proposed development. 

BOARD OF PARKS & RECREATION 

The staff of the Board of Parks and Recreation commented on the four family 

housing sites in a letter dated June 2, 1976. Their comments with respect to 

the Euclid and Tyne site are as follows: 

'This area was formerly designated as a future park site, but has 

subsequently been abandoned for that purpose. The area does not 

have park and recreation opportunities in the immediate area but 

is located a reasonable distance from Central Park. 

The Park Board have previously committed acquisition funds to Lots 
21 and 22 within the proposed housing site. It is assumed that the 
Park Board would be appropriately reimbursed should a housing develop- 
ment proceed. 

It is concluded that this site could provide an acceptable 

living environment. However, it is considered extremely important 

that at least some provision for open space opportunities, with 

appropriate facilities be provided within the confines of the 

housing sites. This need applies particularly to younger children who 

should have play opportunities within the housing developments 

thus eliminating the need to cross heavy traffic streets in the area.' 

In a letter dated June 30, 1976, the staff of the Board added the 
following comments : 

'The proposed designation of areas adlacent^to the housing 
sites at Boundary/Pnce/Tanner, Eucna and Foster, Nanaimo 

and Vanness, for open space purposes will provide worthwhile 

opportunities for localized play purposes. Significantly, in 

each case, the proposed open space areas would eliminate the 

need for children to cross major traffic routes. 

Park Board staff conclude that the three small proposed open 
space areas would predominantly serve the residents of the 
proposed housing developments and would most appropriately 
be developed and maintained as integral parts of each housing 
scheme. This approach should realize the most efficient and 
economical maintenance programs as opposed to turning the 
sites over to the jurisdiction of the Park Board.* 

SCHOOL BOARD 

The Planning Department received a report dated June 7, 1976 from the 
School Board on June 23rd, 1976 regarding the implications of the 
propseod development on the services offered by the School Board in the 
area. Their comments were summarized as follows: 

'The development of this site could only be accommodated if 

a) it occurs after September 1977 

b) the additional pupils in the 1977/78 school year does not 
exceed 60 


c) 


the phasing of this development with other possible housinq 
S ^ ^'^ co-ordinated with the Vancouve? 


School Board.' 

(Refer to Apendix B for the full text of the report of the School Board) 
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CITY ENGINEER 

In a memorandum dated June 23, 1976, the City Engineer commented on this 
site as follows: 

'(a) Electric, telephone and gas services are readily available. The 
developer should be required to take underground services from 
service poles on abutting streets or lanes. 

(b) A sanitary trunk sewer under the jurisdiction of the Greater Vancouver 
Regional District is located in the 10 foot east-west lane. I 
understand the G.V.R.D. requires a 10 foot easement to contain this 
sewer. 

(c) The location of the entrances for the two surface parking lots at 
Tyne and Stamford Streets should be located so as not to fall within 
the street intersection. 


(d) There are some technical points concerning the provisions of 
parking ramps and aisles which can be resolved at the development 
permit stage. 

The developer should contact this Department's Traffic Division 
to correct the above mentioned points. 

(e) The easterly portion of Lot 1, (approximately 32 feet), is required 
for the street. 

(f) We have no objection to the closure of the lanes in this block for 
consolidation with the abutting lands for a housing development. 

(g) The closure of Foster Avenue between Melbourne Street and Aberdeen 
Street for a neighbourhood park has just been brought to our attention 
and there has not been time for proper evaluation by this Department. 
Due to the unusual street alignment in this area, the limited number 
of east-west steets available and the uncertainty of -future demands 

on the streets in the vicinity of the proposed comprehensive development 
we feel a decision to close portions of Foster Avenue for use as a 
park without investigation would be unwise. Therefore I recommend 
that any further decision on the above mentioned neighbourhood park 
be deferred for a further report from the City Engineer.' 


URBAN DESIGN PANEL 

The Urban Design Panel considered the proposed scheme of development on 
May 13, 1976. 

'The third and last scheme - at Euclid and Tyne - was endorsed as 
far as the use was concerned, but was criticized for angling the 
units along Melbourne and Foster Streets as being inconsistent with 
the neighbourhood pattern. Along Tyne Street, where angled units 
would be appropriate, the units had been placed perpendicular to 
the street. 

' RECOMMENDATION : Thatthe 3 rezonings be approved and that 
in the case of the Euclid and Tyne property, the architects be 
asked to reconsider the orientation of units with regard to 
the surrounding residences.' 

ANALYSIS : 

The Planning Department supports the intended use of this site for family hou- 
sing as there is a shortage of affordable family accommodation in the City of 
Vancouver. The Department also supports, wherever possible, locating new 
forms of housing where more units can be accommodated than in the typical 
(RS-1) One-Family form. 

The Department believes that well designed townhouses and two-storey apart- 
ments can be far superior in design and efficiency to the subdivision housing 
typical to many parts of Vancouver, and that they can be suitable for family 
use. 



Regular Council, Septembei' 22, 1970 21 

MOTIONS (cont'd) 

Program for Care and Training 
Transient Unemployed Youth (cont'd ) 

AND WHEREAS the Department of National Defence and the 
Emergency Measures Organization through the army is equipped with 
facilities and personnel to provide shelter, food, medical services, 
together with physical training, trade training and vocational 
counselling ; 

THEREFORE BE IT RESOLVED that City Council request the 
Federal Authorities to consider the use of army training centres 
in preference to City armouries as suitable facilities to carry 
out a constructive program of care, training, and employment. 

- CARRIED 

MOVED by Aid. Rankin, in Amendment, 
SECONDED by Aid. Hardwick, 

THAT WHEREAS it is desirable that Federal authorities provide 
a suitable program for the care and training of transient un- 
employed youth, and for the provision of jobs; 

THEREFORE BE IT RESOLVED that City Council request the 
Federal Authorities to consider the question of such a program. 

- LOST 

The main motion was put and carried. 

5. Air Pollution: Marpole 

On September 8th, Notice was called on the following motion 
which was re-submitted at this time. However, changes were aereed 
to by the Council this day and the motion, therefore, now reads as 
follows : 

MOVED by Aid. Phillips, 
SECONDED by Aid. Calder, 

THAT WHEREAS the air pollution situation is still bad in the 
Marpole area although the City's revised air pollution standards 
have been in effect for over a year; 

THEREFORE BE IT RESOLVED that the Board of Administration 
report to the City Council on the situation in the Marpole area 
and any steps that might be taken to remedy the situation; 
the Board of Administration also report on the manpower situation 
in the Air Pollution Control Division. 

- CARRIED 

6 . Crystal Pool Replacement 

On September 8th, Notice was submitted in respect of Crystal 
Pool Replacement which, by agreement of the Council this day, was 
changed to read as: follows: 

MOVED by Aid. Linnell, 
SECONDED by Aid. Hardwick, 

THAT WHEREAS the cities of New Westminster and Burnaby have 
been awarded the Canada Summer Games; 

AND WHEREAS they will be building an Olympic size spectator 
pool for these Games; 

AND WHEREAS there is need for only one spectator pool in 
this area; 


cent 'd . . . . 


- 
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The surface off-street parking areas need to be sensitively treated by provi- 
ding landscaping and screening from the street and adjoining private residences. 
Access for service and emergency vehicles requires resolution, as well as the 
provision of garbage facilities. 

The intention to utilize an underground parking area within the proposed 
development needs to be examined in terms of economics and established public 
preferences and perceptions of safety. It should be noted that the underground 
parking structure is only 3 feet below grade. This design feature represents 
an attempt to deal with the difficult soil conditions on the site. A preliminary 
inspection by a consulting engineer indicated a layer of peat over the site. 
A detailed soil analysis of the site is presently being undertaken. 

The design prepared for the Euclid-Foster site by the consultant architect 
includes the provision of a public park on approximately .75 acres of City- 
owned property located between Melbourne and Aberdeen Streets. This park would 
provide an open space facility for the tenants of the housing development and 
also for local area residents. 

The park site has not been included in the application for rezoning to (CD-I) 
Comprehensive Development District. However, the proposed park is considered 
an important additional feature which will enhance the livability of the 
proposed development and adjacent areas. The location of the park adjacent to 
the housing site will provide play space for children who have outgrown the 
toddler playground on the site and will eliminate the need for them to cross 
major arterial s such as Boundary Road or Kingsway to reach the nearest park. 

Accordingly, the Planning Department recommends that City Council make arrange- 
ments for the Board of Parks and Recreation to take over the care and 
custody of the proposed park area and develop it for local park purposes. This 
can occur under the existing (RS-1 ) One-Family Dwelling District zoning. The 
Municipal Incentive Grant of $l,500/unit could be applied to the costs of park 
development. 

The proposed development will generate a number of new children who will 
have to be accommodated in local schools. The School Board has stated that 
these children can be accommodated in the 1977-78 school year. 


RECOMMENDATION 


The Director of Planning RECOMMENDS: 


A. THAT the following recommendations of the Director of Planning be received 
by City Council and the application be referred to a Public Hearing 
following a report from the Vancouver City Planning Commission. 

B. THAT the application be approved to rezone to (CD-I) Comprehensive 
Development District, with the form of development restricted as 
fol lows: 

USES : Two-storey Townhouses 

Two-storey Apartment Buildings and Customarily Ancillary 

Uses (including off-street parking) 

FLOOR SPACE 

RATIO: Not to exceed 0.60 and computed as set out in the (RS-1) 
One-Family Dwelling District Schedule. 

HEIGHT: Not to exceed two storeys nor 35 feet as measured from 
the average building grade of Melbourne and Tyne Streets 
respectively as determined by the City Engineer. 

UNITS PER 

ACRE: Not to exceed 23 units per acre. 
OFF-STREET 

P^'^'^^NG: 1 space per unit plus 8 spaces for visitors shall be provided. 
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And subject to the following: 

(i) Following the enactment of the (CD-I) Comprehensive Development 

District By-law, and prior to the issuance of a development permit, 
the detailed scheme of development shall first be approved by the 
Director of Planning after receiving advice from the Urban Design 
Panel with due regard to the overall design and the provision and 
maintenance of usable open space, off-street parking, landscaping, 
vehicular ingress and egress and garbage collection facilities. 

(ii) The owner shall formally dedicate land for utility easement 
purposes as required by the City Engineer and the Greater 
Vancouver Sewerage and Drainage District as shpwn in Appendix C, 
and consol i date the site into one parcel and register same in the 
Land Registry Office. 

C. THAT City Council approve the proposed park development and 
direct the City Engineer to report on the closure of Foster Avenue 
which would be necessitated by the proposed park. 

D. THAT City Council make suitable arrangements for the Board of Parks and 

Recreation to take over the care and custody of the park site and 
'^pvplop it -Poy- ■'ocal pari' nurnor.'^r,. " 

The City Manager RECOMMENDS that the foregoing report of the Director 
of Planning be received and the whole matter be referred to a Public 
Hearing. 


fOR COUNCIL ACTION' SEE ?AGE(S) ..^^f „, 


MANAGER'S REPORT 

July 6, 1976 

TO: Vancouver City Council 

SUBJECT: Rezoning Application - Area Generally Bounded 
by Nanaimo, the Lane North of 26th Avenue and 
the B.C. Hydro Railway 

CLASSIFICATION: RECOMMENDATION 
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The Director of Planning reports as follows: 

"On April 30, 1976, the Director of planning submitted an application to 
amend the Zoning and Development By-Law No. 3575 whereby the above-noted 
property be rezoned from (M-2) Industrial District and (C-1 ) Commercial District 
to (CD-I) Comprehensive Development District pursuant to Council's resolution 
of April 27, 1976: 

'THAT City Council instruct the Director of 
Planning to submit rezoning appl ication(s) 
to Public Hearing for the purpose of utilizing the 
following City-owned sites for family rental housing" 

(1 ) Boundary Road/Price Street/Tanner Street 

(2) 2nd Avenue and Wallace 

(3) Foster and Eucl id 

(4) Nanai mo a nd Vanness. ' 


SITE DESCRIPTION 

The site is generally located on the east side of Nanaimo Street between 
the B.C. Hydro Railway right-of-way to the north and the lane north of 
East 26th Avenue to the south. The site is generally triangular in 
shape being 160.62 feet along Nanaimo Street and 578.5 feet along the 
right-of-way for a total site area of 81,541 square feet. (See Appendix A). 

The site is zoned (M-2) Industrial District except for Lot 1 in the southwest 
corner of the site which is (C-1) Commercial District. At present, it is 
a vacant grassy area, without trees, sloping down slightly to the northwest. 

The land surrounding the site is zoned (RS-1 ) One-Family Dwelling District 
and is developed with one family dwellings with the exception of two lots 
immediately south of the southwest corner of the site. These two lots 
are zoned (C-1) Commercial District and contain three stores: a grocery 
on the corner of Nanaimo Street and 26th Avenue, an upholstery shop, 
and an office of the Ex-Brits. Across the B.C. Hydro Railway right-of-way. 
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north of the site and on Nanaimo Street, is a parcel of vacant land which 
is owned by the City. The lane to south of the site is unpaved. 

BACKGROUND 

The portion of the site zoned (M-2) Industrial District is the former 
location of the Associated Foundry. In October, 1969, City Council agreed 
to purchase the Foundry site for the purpose of removing an industrial 
nuisance which was the cause of numerous complaints from residents of 
the surrounding area. 

The Foandry ceased operation in March, 1971 and was demolished shortly 
thereafter. The sitp wa«; to be used as an informal park for the 

neighbourhood until plans for public transit along the railway right-of- 
way were clarified. 

On August 12, 1975, City Council approved the retention of Zoltan Kiss 
as consultant architect for the development of preliminary sketch plans 
for this site as recommended by the Standing Committee on Housing and 
Environment. At the same time the Planning Department reported that the 
site was suitable for family housing subject to the planning of the 
housing and the transit route concurrently. 

PROPOSED DEVELOPMENT 

The architects drawings, prepared for the Director of 
Housing on behalf of the Housing Corporation of the City of Vancouver, 
were submitted with the application and marked 'Received, City Planning 
Department, May 13, 1976'and were updated with additional drawings marked 
♦Received, City Planning Department, May 21 , 1976*. 

The renderings indicate a proposed development containing linear arrangements 
of 21 three-storey one and two bedroom apartments located generally 
along the perimeter of the site, and 26 two-storey, two-and -three- 
bedroom townhouses located primarily in the centre of the site for a 
total of 47 units. 

An underground parking structure containing 47 spaces is provided with 
ingress and egress from Nanaimo Street. Also provided are 5 spaces of surface 
parking for visitors with ingress and egress from the lane, to the south. 
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CALCULATIONS 


Site area: 


81,591 sq. ft. (or 1.87 acres) 


UNIT 


NUMBER OF UNITS 


GROSS UNIT SIZE 


TOTAL FLOOR AREA 


3 Bedroom 
Townhouse 


2 Bedroom 
Townhouse 


2 Bedroom 
Apa rtment 

1 Bedroom 
Apartment 


16 


10 


7 

14 


1,078 sq. ft. 
(or 1618 sq. ft. 
incl uding cellar) 


931 sq. ft. (or 
1365 sq. ft. 
including cellar) 


720 sq. ft. 
480 sq. ft. 


I 
J 


26,558 sq. ft. 
(or -59,538 sq. ft. 
including cellars) 


11,760 sq. ft. 


Total number 
of units: 

Total floor 
area: 

Units per acre: 
Floor Space 
Ratio: 
Heights: 


Qff-§treet 
Parking: 


Site coverage: 


47 

38,318 sq. ft. (or 51,298 sq. ft. including cellars) 
25.13 

0.470 (or .63 including cellars) 
20 f6et - 2 storey townhouses with cellars 
29 feet - 3 storey apartment buildings 

with cellars 
47 - underground parking spaces 
5 - surface 

(or 1 space per unit with 5 spaces 
for visitors) 

27% 


Building Setbacks: 18 feet - B.C.E. Railway Right-of-Way 

28 feet - Nanaimo Street 
24 feet - Lane to south of site 


Setbacks to private patios: 

18 feet 
16 feet ■ 
24 feet ■ 


B.C.E. Railway Right-of-Way 

Nanaimo Street 

Lane to south of site 


The private outdoor areas for the townhouses range in size from 240 to 560 
square feet. The apartments have external balconies. An outdoor play 
space for children is provided on the site. 
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PUBLIC MEETINGS 

In a report to the Standing Committee on Housing and Development, July, 1 
the Director of Housing recommended that the Planning Department convene 
a public meeting to discuss the development of the site jointly with 
the local community and the consultant architect. 

The first in a series of meetings was held at the Grandview Community 
Centre on August 21, 1975 with 56 residents attending. Mr. Jeroff 
explained the role of the housing corporation and the process for the 
development of the site. The residents expressed concern about the 
impact of increased densities on school and community facilities. 
Other concerns related to the number of other housing developments being 
considered in the immediate area, and to the income scale of the 
prospective tenants. The general consensus of the meeting was that 
local residents wanted single family dwellings, senior citizen's 
housing, or no development for the site. 

At a second meeting held at the Grandview Community Centre on October 2, 

1975 this housing site and two others then under consideration in 

the Cedar Cottage Area were discussed with 40-50 people present. 

The primary concern expressed at this meeting was that the 

tenants of the proposed developments would cause disturbances in the 

neighbourhood similar to those attributed to residents of the 

nearby Brant Villa Federal/Provincial Housing Project. 

The third meeting, held at the Gladstone School on October 23, 1975, 
addressed itself specifically to the Manaimo-Vanness site. Questions 
of tenant selection and public safety were central to the discussion 
at this meeting as well as the previous ones. 

PETITION 

A petition with 36 signatures was received on January 9, 1976 stattng 
a preference for senior citizen's housing on this site. 
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GREATER VANCOUVER REGIONAL DISTRICT 

The Staff of the G.V.R.D., in a letter dated June 2, 1976, stated that: 

'Since it is unlikely that an LRT station would be located at 
Nanaimo, the LRT impacts that a housing site design 
should deal with are noise and visual impact. ' 

Their position on the use of the Foundry site for housing has not changed 
significantly from that stated in a letter to the C.M.H.C. dated November 15, 1975 
which was written in response to an enquiry from the C.M.H.C. who were then 
investigating possible funding for housing on the subject site: 

' The LRT line through Cedar Cottage is expected to be a two track 
facility that climbs from the Burlington Northern cut in a shallow 
subway underneath John Hendry Park to meet the B.C. Hydro right- 
of-way and proceed eastward on grade. The width of the right-of- 
way on grade to accommodate two tracks, gravel ballast, drainage and 
fencing will be roughly 30 feet. Station locations in the Cedar 
Cottage area have not been determined, however, a typical LRT station 
consists of a covered platform about 150 to 300 feet long with ticketing 
area and local transit and traffic access. LRT stations are usually 
located in commercial centres, rather than in residential areas. 

The major physical impacts of LRT are noise generation, loss of 
privacy (people peering out of the train window into your backyard 
or bedroom window), the barrier effect of a fenced right-of-way 
to pedestrian movement and the appearance of the transit facility 
itself. Careful design of the LRT facility can mitigate these 
impacts, and provide the opportunity for joint use of the right-of- 
way for parks, housing and conmunity services, and other improvements. 

The characteristics of transit noise, however, are likely to create 
annoyances not found in common urban automobile traffic situations, 
due to the relatively stable and regular characterists of LRT 
and SRT noise events, especially in areas where the ambient noise 
levels are low. The C.M.H.C. Site Planning Handbook suggests a 90 
foot separation from the right-of-way but the acceptability of this 
separation from the point of view of residents would vary depending upon 
whatever of the above-noted negative variables are present. ' 
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B OARD OF PARKS AND RECREATION 

The staff of the Board of Parks and Recreation commented to the Planning 

Department on the four family housing sites in a letter dated June 2, 1976. 

Their comments with regard to the Foundry site are as follows: 

'This site has a number of existing parks in the general vicinity 
including John Hendry Park and Renfrew Park which both have 
Comriunity Centres situated thereon. The major implications at 
this site would appear to be traffic oriented and it is assumed 
that appropriate comments will be provided by the City Engineering 
Department in this regard. 

It is concluded that this site could provide 
an acceptable living environment. However, it is considered 
extremely important that at least some provision for open 
space opportunities, with appropriate facilities, be provided 
within the confines of the housing sites. This need applies 
particularly to younger children who should have play 
opportunities within the housing developments thus eliminating the 
need to cross heavy traffic streets in the area. ' 

In a letter dated June 30, 1976, the staff of the Board added the 
following comments: 

' The proposed designation of areas adjacent to the housing 
sites at Boundary/Price/Tanner, Euclid and Foster, Nanaimo 
and Vanness, for open space purposes will provide worthwhile 
opportunities for localized play purposes. Significantly, in 
each case, the proposed open space areas would eliminate the 
need for children to cross major traffic routes. 

Park Board staff conclude that the three small proposed 
open space areas would predominantly serve the residents of 
the proposed housing developments and would most appropriately 
be developed and maintained as integral parts of each housing 
scheme. This approach should realize the most efficient and 
economical maintenance programs as opposed to turning the sites 
over to the jurisdiction of the Park Board. ' 
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SCHOOL BOARD 

The Planning Department received a report dated June 7, 1976 from the School 

Board on June 23, 1976 dealing with the implications of the proposed development 

on the services the School Board provides in the area. Their conclusions are 
summarized as follows: 

The development of this site could only be accommodated if: 

a) it occurs after September 1977. 

b) the additional pupils in the 1977-78 school year do not 
exceed 60. 

c) the schools are not expected to accommodate more than 
60 additional pupils in any one school year. ' 

(Refer to Appendix B for the full text of the report of the 
School Board) 

CITY ENGINEER 

In a memorandum dated June 29, 1976 the City Engineer commented on 
this site as follows: 

'(a) Electric, telephone and gas services are readily available at this site. 
The developer should be required to take underground services from 
service poles on abutting streets or lanes. Sewer connections will 
be provided from Nanaimo Street at the north side of the site. 

(b) Vehicular ingress and egress appears satisfactory. 

(c) The portion of these lots shown outlined red on the plan attached is 
required for lane. The lane widening is required to give access 

to garbage and fire vehicles. (See Appendix C) 

(d) Paving of the lane will not be mandatory. 

(e) The parking layout shown appears satisfactory, however the 5 parking 
spaces at the lane will have to be adjusted to allow for the 4 foot 
lane dedication. 

(f) A subdivision plan will be required to consolidate the site and 
dedicate the required portions for lane. 

(g) It should be noted that this site may be affected by the location of 
Light Rapid Transit on the B.C.E. Railway right-of-way. ' 


- 8 - 

U RBAN DESIGN PANEL 

On May 13, 1976, the Urban Design Panel discussed three of the 
designs for the family housing sites including the one off the 
Foundry site by Zoltan Kiss, Architect: 

•The second proposal - at the Foundry site - was also 
considered to be a competent design and also here 
the Panel endorses the intended use. 

RECOMMENDATION: That the 3 rezonings be approved.' 


ANALYSIS 

The Planning Department supports the intended use of this site for 
family housing. The Department also supports, wherever appropriate, 
new forms of housing where more units are accommodated then is possible 
with the typical RS-1 single family development form. 

Although some of thebuil dings proposed for the site are three storeys, 
the architect has sited them in the lowest corner to utilize the slope 
to maintain a profile compatible with building heights permitted in an 
(RS-1) One Family Dwelling District. The northwest slope of the site 
is further utilized to allow the provision of views to the North Shore 
maintains from many of the units. Varied building setbacks, sloping 
roofs, and landscaping have been designed to relate the proposed development 
to the surrounding single family houses. 

The unit sizes indicated in the proposed plans exceed in some instances 
the unit sizes recommended by C.M.H.C. for funding support. These 
differences are generally minimal in nature and should be brought into 
conformity when the detailed designs are submitted. 

The design prepared by the consultant architect features a public park on 

a .17 acre parcel of City-owned land adjacent to the southeast corner 
of the site (see Appendix A). This park would provide an open space 

facility both for the future residents of the family housing development and 

for the people in the surrounding neighbourhood. 


The park site has not been included in the application for rezoning to 
(CD-I) Comprehensive Development District. However, the proposed park is 
considered an important additional feature which will enhance the 
livability of the proposed development and adjacent areas. The location 
of the park adjacent to the housing site will provide play space for 
children who have outgrown the todder playground on the site and will 
eliminate the need for them to cross major arterial s such as Nanaimo 
Street to reach the nearest park. 
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Regular Council, September 22, 1970 22 

MOTIONS (contM ) 
Crystal Pool Replacement (cont'd ) 

AND WHEREAS an Olympic size 8 lane 50 meter pool could be 
built for approximately One Million Dollars and provide facilities 
for Championship training; 

AND WHEREAS if the Million Dollars thus not expended in 
replacing Crystal Pool could be used for two additional pools 
attached to the secondary schools; 

THEREFORE BE IT RESOLVED that an invitation be extended to 
the Park Board to discuss with the Standing Committee on General 
Purposes the matter of the replacement of the Crystal Pool, 

(referred) 

MOVED by Aid, Broome, 
SECONDED by Aid, Linnell, 

THAT the subject matter of the foregoing motion be referred 
to the Standing Committee on General Purposes, 

- CARRIED 

7, Beautif ication of Median Highway 401 
Centre Boulevard Boundary Road 


MOVED by Aid, Wilson, 
SECONDED by Aid, Sweeney, 

THAT the matter of beautif ication of the median strip of 
Highway 401 between Boundary Road and Cassiar Street, together 
with the centre boulevard of Boundary Road from Burrard Inlet 
to the Fraser River be referred to the Standing Committee on 
Planning and Development for consideration and report, 

(notice) 

Notice was called and recognized by the Chair, 


ENQUIRIES AND OTHER MATTERS 

Alderman Bird - advised it is understood the proposed 

Innovative Housing innovative housing development has been 

Southeast Sector withdrawn by the developer. Alderman 

Bird therefore proposed the following 

motion: 

MOVED by Aid, Bird, 
SECONDED by Aid, Linnell, 

THAT the City of Vancouver develop the lands proposed for a 
low cost innovative housing scheme in the Southeast Sector, 
to provide such innovative housing for sale to low income groups 
on a cost basis, 

(referred) 

MOVED by Aid, Linnell, 
SECONDED by Aid, Wilson, 

THAT the foregoing motion be considered 'In Camera' later 
this day. 


- CARRIED 


Consequently, the Planning Department recommends that City Council 
make arrangements for the Board of Parks and Recreation to take over the 
care and custody of the 'iroposed park area and develop it for 
local park purposes. This can occur under the existing (RS-1) One- 
Family Dwelling District zoning. Furthermore, the Municipal Incentive 
Grant of $l,500/unit could be applied toward the costs of developing the 
park. 

The proposed development will generate a number of children who will have 
to be accommodated in neighbouring schools. The School Board reported that 
the children from this development could be accommodated in September of 
1977 providing the number did not exceed 60 students. 

The building setbacks in the proposed plan of development are approximately 
37 feet short of the setback of 90 feet specified in the C.M.H.C. site 
design Quidelines. Consequently, in order to qualify for C.M.H.C. funding 
and to provide a livable environment on the site, the plan of development 
would need to be redesigned with either a 90 foot setback from the proposed LRT 
track location or landscaping probably using berms to mitigate noise and 
privacy impacts at a setback under 90 feet. 

RECOMMENDATION 

The Director of Planning RECOMMENDS: 

A. THAT the following recommendations of the Director of Planning be received 
by City Council and the application be referred to a Public Hearing 
following a report from the Vancouver City Planning Commission. 

B. THAT the application be approved to rezone to (CD-I) Comprehensive 
Development District with the form of development restricted as follows: 


USES: Two-storey townhouses 

Three-storey apartment buildings and 

Customarily Ancillary Uses including off-street parking. 


FLOOR SPACE RATIO : Not to exceed 0.65 and computed as set out in 

the(RS-T)One Family Dwelling District. 


HEIGHT: Not to exceed three storeys plus cellar or base- 

ment nor 35 feet as measured from the average 
building grade of Nanaimo Street as determined 
by the City Engineer. 

UNIllS PER ACRE: Not to exceed 26 units per acre. 


OFF-STREET PARKING: 1 space per unit shall be provided underground and 

5 spaces for visitors shall also be provided. 


- 10 - 


And subject to the following: 

(i) The scheme of development be designed to accommodate C.M.H.C, 
design requirements along the B.C. Hydro right-of-way. 


(ii) Following the enactment of the (CD-I) Comprehensive Development 
District By-law and prior to the issuance of a Development Permit 
the detailed scheme of development shall be first approved by the 
Director of Planning after receiving advice from the Urban Design 
Panel with particular regard to the overall design and the provision 
and maintenance of useable open space, landscaping, vehicular ingress 
and egress, garbage collection facilities, and the provision of 
adequate setbacks and/or berms along the B.C. Hydro right-of-way. 

(iii) The owner shall formally dedicate land for lane purposes as 
required by the City Engineer and as shown in Appendix C 

and consolidate the site into one parcel and register same in the 
land registry office. 

(iv) The owner shall enter into any required bullkead and utility 
easement agreements as determined by the City Engineer. 

C. THAT City Council approve the proposed park development and make suitable 
arrangements for the Board of Parks and Recreation to take over 
the care and custody of the park site and develop it for local park 
purposes. " 

The City Manager RECOMMENDS that the foregoing report of the Director 
of Planning be received and the whole matter be referred to a Public 
Hearing. 


FOR COUNCIL ACTION SEE ?AGE{S).l^ 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL ON 
HOUSING AND ENVIRONMENT 


June 24, 1976 

A meeting of the Standing Committee of Council on Housing and 
Environment was held on Thursday, June 24, 1976, at 1:40 p.m. in 
the No. 1 Committee Room, Third Floor, City Hall. 

PRESENT: Alderman M. Harcourt, Chairman 

Alderman A. Cowie 
Alderman H. Rankin 

ABSENT: Alderman H. Bird (Civic Business) 

Alderman Boyce .(Leave of Absence) 

CLERK: J. Thomas 

The Minutes of the meeting of June 3, 1976, were adopted. 


INFORMATION : 

1. Status Report on Government Assisted Housing in 
the City of Vancouver 

The Housing Planner discussed with the Committee her report 
dated June 16, 1976, (on file in the City Clerk's Office) on the 
status of government assisted housing in the City, listing major 
changes during the past six months. 

It was noted 168 units had been completed during the period 
January 1 to June 1, 1976; fifty-three being family units, 90 seniors, 
and 25 other. Under construction at present are 545 units; 121 
family, 257 seniors, and 167 other. Another 1,671 units (300 family, 
1,148 seniors, and 223 other) are at various stages in the planning/ 
approval process. In addition, 599 units are under construction by 
the City in False Creek. Approximately 2,000 units are under 
development by the City, 83 in False Creek, 1,026 in Champlain Heights, 
and 869 sponsored by the Department of Housing. 

The Chairman commented that a joint federal/provincial meeting 
on June 25, 1976, would decide the next funding program for senior 
citizens projects, and he was hopeful a number of Vancouver seniors 
projects currently held up by lack of funding would receive approval. 
It was noted 950 units are currently held up for this reason. 

Mr. Bruce Eriksen, Downtown Eastside Residents Association, 
drew the Committee's attention to a recent newspaper article quoting 
the vice-president of the Grandview-Woodlands Area Council as 
describing eight new City public housing projects planned for the 
area as instant slums which will compound social problems. Mr. 
Eriksen advised he had discussed the matter with rfiembers of the 
Grandview-Woodlands Area Council who wanted it understood the comments 
expressed in the article were the vice-president's personal view 
and not authorized by the Area Council. 

The Committee, during discussion, was critical of the statements 
made in the article and felt if the same projects were undertaken by 
private developers they would be completely acceptable. Any form 
of conspiracy against the erection of government assisted housing 
should be countered by emphasizing that the individual developments 
would be small scale, ranging from 12 to 35 units, accommodating 
ordinary working people who would be paying market rents and only a 
small number would be subsidized. Construction would be of high 
quality and probably superior to a comparable private development. 

The Chairman advised he was meeting with the area planning 
committee to discuss the concerns of local residents and would inform 
the meeting of the committee's views. 
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RECOMMENDATIONS ; 

2 . Housing Program for Seniors 

At its meeting on March 23, 1976, Council instructed the Director 
of Planning and Director of Social Planning to report and recommend 
to the Committee on a method for establishing a "fair share" 
distribution program for senior citizens housing in the City. Before 
the Committee for consideration were two Manager's Reports (circul- 
ated) : 

a) a report dated June 18, 1976, containing the 
Director of Planning 's report entitled 'Senior 
Citizens' Housing Targets to 1986"; 

b) a report dated May 27, 1976, in which the Director 
of Social Planning reported on shelter allowances 
for senior citizens. 

The Committee also noted a memorandum of June 17, 1976, signed by 
both the Director of Social Planning and Director of Planning 
stating the two reports agreed the number of elderly presently in 
need of a comprehensive housing assistance program constituted 
approximately 20% of Vancouver's total elderly population, and that 
a large percentage of this group are already receiving financial 
assistance from government programs, and for physical or personal 
reasons have different housing requirements. The memorandum noted: 

"A housing program combining the encouragement of 
continued senior citizens housing construction as 
detailed in the report from Planning and the imple- 
mentation of a shelter allowance program as 
recommended in the Social Planning report, is an 
appropriate way to expand City programs to help 
satisfy the diverse needs of this group of senior 
citizens." 

For the purpose of clarity the reports and recommendations of 
the Committee are dealt with separately as follows : 

A. Senior Citizens' Housing Targets to 1986 

The Director of Planning, in his report, outlined the fair 
share/fair opportunity policies, origins of the problem, calculation 
of fair opportunity targets, and explored the following issues and 
concerns: emerging provincial policy directions, new versus 
existing units; shelter allowances versus assisted housing; location 
of target units. Land acquisition funding was also discussed and 
comments from the Director of Finance were included in this section 
of the report . 

During discussion reference was made to the Chairman's letter 
to the Deputy Minister of Housing dated June 23, 1976, (circulated) 
recommending certain senior citizens projects for the Provincial 
Government's priority funding program for 1976, and it was agreed 
the following projects be assigned high priority status for funding 
in 1976/77, and be added to Recommendation (5 c) of the report before 
the Committee: i. Collingwood United Church (J.W. Smith Foundation), 
3200 School Avenue; ii . Cheshire Homes Society, Ash at Marine Drive; 
iii. G.V.R.D. Handicapped Housing Project, 2900 East 14th Avenue; iv. 
Calling Foundation, 3360 School Avenue. 

The Chairman also reported he had discussed shelter allowances 
with the Deputy Minister and it was his understanding the Provincial 
Government would be giving consideration to a program based on a 
number of points contained in the report of the Director of Social 
Planning. 


Cent • d 
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After discussion the Committee approved the report and 
recommendattona as amended, and tt was 

RECOMMENDED THAT 

1. The City of Vancouver seek to facilitate the construction and/or acquisition 
of putilicly assisted housing units for at least twenty per cent of the 
elderly population of the City. This twenty per cent is seen to include 
persons over the age of 65 who are residents of the City and who have 

such limited means as to be eligible for full Guaranteed Income Supplement 
and for housing as supplied through provisions of the National Housing Act 
and Provincial funding for the elderly. 

2. The City discharge this responsibility by: 

a) Assisting public housing agencies and non profit housing societies to 
identify sites, apply for funding from senior levels of government and 
processing permits for new development. 

b) Requesting senior levels of government to continue to fund accommodation 
for the elderly in the City of Vancouver. Specifically funding is 
required to provide at least 5,300 additional self contained and an 
additional 300 care units by I986. 

c) i. Requesting senior levels of government identify programs to assist the 

City, and housing agencies operating in the City, to acquire and assemble 
properties for the purpose of developing senior citizen's housing. This 
assistance should take the form of either requesting from senior levels 
of government a land assembly fund in the amount of $28,500,000(in 1976 
dollars) and/or requesting senior levels of government to acquire and 
lease sites for senior citizen's projects, and/or encouraging prl'vate 
investors to participate in the Assisted Rental Program with the 
specific intent of providing accommodation designed to meet the needs of 
the elderly. It is recommended that these options be further discussed 
with senior governments to develop a plan of action. Where monies are 
provided to non profit housing societies the funds should be used as 
Interim financing prior to funding through Public Housing and Non 
Profit sections of the National Housing Act. 

i i .Requesting CMHC and The Provincial Department of Housing review current 
funding maximums to insure that maximums reflect the costs of land 
acquisition and construction in the City. This review should be ongoing. 
III. Should loan maximums not be increased the City should request Senior 

levels of government provide an additional program to include a grant of 
one third of the land cost to be made available to sponsors of senior 
citizen non profit housing in the City. 

The Director of Finance's concern raised on page k Is reemphas I zed: 
It is impractical for the City to conduct land assembly operations for 
senior citizen's housing "until some level of government ^agrees to provide 
up to approximately $7 million In subsidies on the land element". 

d) Encouraging charitable and service organizations (ie Church groups) 
owning land in the City to consider developing properties for senior 
citizens accommodation. 

e) Encouraging private developers to incorporate accommodation for the 
elderly above retail and office uses. It is recommended that senior 
levels of government be encouraged to fund the residential component of 
such mixed use developments. 

3. Accommodation provided through the above actions should: 

a. Be of adequate variety and provide such services as to allow the elderly 
resident to maintain personal independence for as long as possible. 

b. Vary between 60 self contained (recommended economically feasible 
minimum) and 200 self contained units (recommended social maximum) 
per project. Where possible several levels of care should be 
incorporated in a project. Where care beds are included the recommended 
number of beds should be at least 100 care beds to accommodate critical 
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economic thresholds for staffing. Recreational facilities should be 
contained within the project or located nearby the complex. As a 
minimum, recreational facilities should be included in all developments 
of 200 or more care and/or self contained units. These numbers should 
be viewed as guidelines to be reviewed in relation to specific proposals. 

c. Reflect preferences by the elderly for assisted housing to be located 
in areas of the city in which they are presently residing and/or 

near concentrations of the middle aged "children" of the elderly ( present 
35-6A age group ). Units should be located adjacent to transit, 
shopping, health and community services and be on sites with minimal slope 

d. Include both new construction and acquisition of existing accommodation 
options. Acquisition programs should be pursued in areas where 
economically feasible and where new construction might detrimentally 

affect the present social, economic or physical character of the local 
area. 

k. Priorities for the location of additional senior citizen's accommodation, 
as noted In Appendix 1, be accepted as a statement. In principle, of a 
future Intent to locate and develop sites which reflect the anticipated 
need for assisted accommodation and the locatlonal preferences of the 
elderly population. 


5. The following actions should be taken to operat lonal I ze the above recommend- 
ations: 

a. Recommendations with respect to housing requirements be forwarded to 
the Provincial Department of Housing and to C.M.H.C. for consideration 
and subsequent commitment to action. 

b. Recommendations with respect to care units be forwarded to the 
Community Care and Licensing Board, B.C. Department of Health, for 
consideration and subsequent commitment to action. 

c. That the following projects currently In planning stages be assigned 
a high priority for funding In 1976-1977: 


West End: Netherlands Bnal B'rith 126 units 

Strathcona: Shon Yee 129 " 

Villa Cathay 7^ " 

China Town Lions 70 

Dunlevy & Alexander 173 " 

South: Langara 100 " 

Mt. Pleasant Anavets 61 " 

Grandvlew East End Lions 110 " 
Ki I larney/ 


Fraserview Collingwood United Church 

(J.W.Smith Foundation) 

Ki I larney/ 

Fraserview Calling Foundation 134 " 

Handicapped housing: 

Cheshire Homes Society 36 " 

GVRD 2900 East 14th Avenue 50 " 

d. That the Director of Planning report to Council on the suitability 
of sites at 5th and Renfrew, Stainsbury & Hull, and Victoria and 
Porter for senior citizen's housing. Should these sites be suitable 
It Is recommended that they be added to the list of sites assigned a 
high priority for 1977 funding. 

e. Due to the time and costs which will be involved in obtaining and using 
site acquisition funds (item 2c) it is recommended that senior citizen's 
projects presently scheduled for Champ! ain Heights be advanced for funding 
by senior levels of government as a portion of the City's 1976-78 target. 
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f. Where possible additional units should be developed first In areas with 
highest priorities based upon need, requests by seniors for accommodation, 
and existing investment in health and community services. 

Priority 1 Central Area (Downtown, West End, Downtown East Side) 


Priori 

ty 

2 

Mt. Pleasant - Riley Parl< - Cedar Cottage 




Fa I rv lew - South Cambie 




Ki tsi lano - West Side 

Prion 

ty 

3 

Marpole 




Grandview - Hastings 

Priori 

ty 

i» 

Killarney - Fraservlevz-Sunset 


B. Shelter Allowances for Senior Citizens 

Consideration was given to the Manager's Report dated May 27, 
1976, in which the Director of Social Planning, reporting on an 
alternate solution to the existing senior citizen housing dilemma, 
suggested a shelter allowance program would benefit more elderly 
persons per dollar than a program relying solely on housing construc- 
tion. 

Following discussion it was agreed the following be added as 
item (f) of Recommendation (1) contained in the report: 

f. housing must meet existing City standards. 

After discussion the Committee approved the report and 
recommendations of the Director of ^ocj^al ;piannin.g fended, and it v^&§ 

RECOMMENDED 

THAT serious consideration be given to the implementation of a shelter 
allowance program as a viable alternative or supplement to the City's 
present housing construction policy based on: 

a. The limited amount of housing construction funds available and the provincial 
housing department's decision to supplement federal assistance programs 
rather than housing construction; 

b. the limited quantity and high cost of suitable vacant land in Vancouver; 

c. the delays and frustration caused by neighbourhood resident resistance 
to multiple dwelling facilities; 

d. the inability of the construction process alone to satisfy, in a timely 
manner, the housing needs of the elderly population; 

e. the greater cost/benefit return realized from a shelter, allowance 
program in comparison to a housing construction program. . 

f. housing must meet existing City standards. 


THAT representatives of B.C. Department of Housing, B.C. -Department of Human 
Resources, Central Mortgage and Housing Corporation, Department of National 
Health and Welfare meet in the near future with the members of the Housing 
Committee of City Council to discuss the issue of shelter allowances and 
formulate a plan of action; the meeting to be arranged by th« Chairman of the 
Committee and the Director of Social Planning. 
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3. Disposition of City-owned Lot in 600 Block East 
6th Avenue, Lot C, Block 21 , D.L. 200A - Coast 
Foundation Society 

On April 29, 1976, the Committee instructed the Supervisor of 
Property and Insurance to meet with representatives of Coast Foundation 
Society for discussions on financing procedures which would enable the 
Society to acquire the above City-owned lot. 

In a Manager's Report dated June 14, 1976, (circulated) the 
Supervisor of Property and Insurance reported following negotiations. 
Coast Foundation Society was prepared to purchase the lot for 
$45,000. The Society is active in the field of mental health and 
has options to purchase the abutting, privately owned lots and 
proposes to develop the site with housing for former mental patients. 

It was 

RECOMMENDED , 

THAT the City sell Lot C, Block 27, D.L. 200A to 
Coast Foundation Society for the sum of $45,000 
subject to the following conditions: 

a) obtaining a development permit; 

b) entering into agreement providing an option 

to the City to repurchase at originally agreed 
price, if development does not commence within 
two years of the date of sale; the date of sale 
being July 31, 1976. 


4. Anavets Senior Citizens' Housing Project: 
900 Block East 8th Avenue 


Mr. T.E. Fontaine, Secretary, Army, Navy & Air Force Veterans 
in Canada, addressed the Committee concerning his letter to the 
Chairman dated June 15, 1976, (circulated) in which he referred to 
the possibility that City rezoning changes might adversely affect a 
proposed Anavet senior citizens' housing project in the 900 Block 
East 8th Avenue. Plans for a six-storey structure received funding 
approval from the Provincial Government. However, the organization 
was concerned because their architects had reported the City was 
contemplating a change in zoning from RM-3 to RM-3A which would 
restrict the allowable height of a building to between 35-40 feet. 
The organization sought the Committee's advice as to whether they 
should submit their present plans or adjust the design to meet the 
RM-3A requirements. 

The Director of Planning advised the group should continue 
discussions with his department. The project site was sloping and the 
plan called for six storeys on the high side and eight storeys on 
the low side. While he did not feel it was detrimental to the 
neighbourhood, Mr. Spaxman was concerned the project should meet the 
approval of local residents in view of the recent strong public 
protest regarding a development proposed for the 500 Block East 
5th Avenue. With this approval, and the consent of the Urban Design 
Panel, the project should go forward for processing within a few weeks. 

It was 

RECOMMENDED , 

THAT the Director of Planning submit a status 
report on the Anavets senior citizens ' housing 
project to the July 29, 1976, meeting of the 
Committee. 
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5A. Standards of Maintenance By-law 
630 Alexander 

1168 East Hastings 

On May 4, 1976, after hearing delegations from Vancouver 
Tenants Association, requesting certain changes in the Standards of 
Maintenance By-law, Council instructed the siibmission be received 
and referred to the Committee and that the Directors of Legal 
Services and Permits and Licenses report at that time with respect 
to the organization's brief (on file in the City Clerk's Office). 
Also referred for report and the Committee's consideration was a 
letter from Downtown Eastside Residents Association concerning 
630 Alexander Street and 1168 East Hastings Street (on file in the 
City Clerk's Office). 

The Committee had for consideration a Manager's Report dated 
June 4, 1976, in which the Director of Permits and Licenses and 
Director of Legal Services reported as follows : 


"630 Alexander Street 

Inspections show that there are 6 items that require cor- 
rection under the Standards of Maintenance By-law in this 
building. A 30-day notice has been issued ordering the 
necessary improvements. 


1168 East Hastings Street 

Inspections of this building show a total of 14 infractions 
of the Standards of Maintenance By-law. A 30-day notice 
has been issued ordering the necessary improvements. We 
understand that this building has recently gone into receiver- 
ship and that repairs could be delayed because of this 
situation. 

Submitted Brief ; 
Item No. 1 

The brief requests that the Standards of Maintenance By-law 
be strictly enforced. When City Council adopted the 
Standards of Maintenance By-law in October 1975, an 
enforcement policy based on complaint only was included. 
This policy has been adhered to. However, all Generalist 
Inspectors are instructed to enforce the By-law on exterior 
infractions of the By-law as they patrol their districts. 
The following statistics show the work carried out to date: 

Number of complaints received - 341 
Total number of calls done 
(respecting the Standards 

of Maintenance By-law) - 924 

Number of orders issued - 728 

N\mber of orders complied with - 607 

Percentage of compliance - 83.3% 


Item No. 2 

The brief suggests the repeal of sections 6.2 to 6.7. 
These sections make it an offence to violate the By-law 
and provide for the imposition of a fine. In other words, 
these are the prosecution sections. 

We can see no reason for deleting these as we believe 
Council should have the option of prosecuting if it so 
desires; going in to do the work is totally separate. 
Furthermore, these sections will be needed should Council 
wish to pursue the course of obtaining a civil injunction. 
We could not therefore recommend their deletion. The 
substitution as proposed is simply an amplification in 
detail as to how the notice should be written up, served, 
etc. We would personally prefer to see this left to be 
dealt with in each individual case rather than being 

Cont'd . . . 
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Clause 5A Cont'd 

particularized in the By-law. Furthermore, there is a 
suggestion that Council should be obligated to pass a 
resolution after the Inspector makes an order and should 
be obliged to go in and do the work. We do not think it 
is right that an Inspector's order could put Council in 
such a position. We believe it is better that the dis- 
cretion be left with Council, which is the way the By-law 
is at present. 

Item No. 3 

This suggests that, where there is a mixture of occupation 
of residential and commercial, failure to comply with the 
residential standards would result in suspension of the 
commercial- license. In nearly all cases, the residential 
portion of the premises is leased entirely separately and 
to a separate individual and has absolutely no relationshij) 
(legal or otherwise) to the lessee and operator of the com- 
mercial premises underneath. We do not think, therefore, 
at law, there would be adequate authority to suspend the 
commercial license. Obviously if the holder of the commer- 
cial license is also the holder of the license for the 
rooming house upstairs, then it would be in order to sus- 
pend both licenses. 

Item No. 4 

The brief requests that copies of the By-law be posted 
in all rented dwellings in Vancouver. Copies of the 
By-law are available in the Department of Permits and 
Licenses to anyone who requests them. It is not practical 
to distribute copies of the By-law to landlords for post- 
ing in their premises, first because of the very large 
number of premises involved, and secondly, experience 
indicates that such posting is of little real value and 
results in the copies being destroyed or removed within 
days. It should be noted that no other By-law in Vancouver 
is posted in this fashion with any degree of success. " 


The Director of Permits and Licenses reviewed the report with 
the Committee and advised the owner of 630 Alexander Street had 
complied with the thirty-day notice respecting necessary improvemeniis 
however, his department had not been successful in contacting the 
owners of 1168 East Hastings Street. 

Mr. Bruce Eriksen spoke to the Vancouver Tenants Association's 
brief and submitted in respect of 1168 East Hastings the City shoulc'. 
use its enforcement powers to compel the owners to carry out 
improvements. He reiterated the four organizations forming the 
Association felt sections 6.2 to 6.7 of the enforcement and penalty 
section of the Standards of Maintenance By-law should be rewritten. 

Following discussion it was 

RECOMMENDED , 

A. THAT 1168 East Hastings Street be posted with a sixty- 
day notice requiring the owners to bring the premises 
up to standard under the provisions of the Standards of 
Maintenance By-law and in the event of non-compliance, 
enforcement proceedings be instituted forthwith. 

B. THAT the Manager's Report dated June 4, 1976, be received 
for information. 
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ENQUIRIES AND OTHER MATTERS (cont 'd) 


Alderman Hardwick - 
Proposed Townhouse 
Apartment Development: 
1000 block Cypress Street 


requested the Board of Administration 
obtain a report on the status of a 
proposed townhouse apartment develop- 
ment in the 1000 block Cypress Street. 
The Alderman enquired if the residents 
in the area will have an opportunity 
of making representations on the 
matter . 


His Worship requested the Board of 
Administration report accordingly. 


Alderman Calder - 
Denman Place 


Alderman Wilson - 
1000 Block West 59th 
Street Paving 


reiterated a request made some time 
ago for a report respecting a change 
in the Denman Place plans to now 
provide for a hotel. 
His Worship so instructed. 

enquired of the status of an appli- 
cation for paving and curb in the 
1000 block West 59th Avenue, it being 
understood the application has been 
outstanding for over two years. 
His Worship instructed a report be 
obtained. 


Alderman Wilson drew attention to a proposed develop- 

3737 Oak Street ment on the site at 3737 Oak Street 

" and difficulties being experienced 

by the developer in being able to 
obtain approval of the Planning 
Department to proceed. The Alderman 
requested a report be made to Council 
giving information on what developers 
may do to obtain approval. 

His Worship the Mayor advised he would 
obtain a report. 


Alderman Phillips - advised his firm has been appointed 

Engagement of his Firm re investment counsellors to the 

Separation Trust Fund Separation Trust Fund in accordance 

with advice received by him from the 
Municipal and Regional Employees Union 
under date of August 27th. 

The Corporation Counsel reported that 
he did not see any conflict of interest 
in respect of this appointment and 
Alderman Phillips' position as a 
member of the Council. 


Alderman Broome - commented with respect to building 

Building Department Report permits issued since January 1, 1970 

re Permits Issued to August 31, 1970, stating such are 

— — less by approximately one-half of 

1969 for the same period. 
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5B . Ohio Rooms, 245 Powell Street - Lodging House By-law 

During discussions on downtown eastside properties Mr. Bruce 
Eriksen, Downtown Eastside Residents Association, requested the 
Committee consider instituting enforcement proceedings against the 
owners of the Ohio Rooms, 245 Powell Street, which he had visited 
together with the Chairman and the Federal Minister of State for 
Urban Affairs, during a recent tour of premises in the area. Mr. 
Eriksen alleged the building was in a dirty condition and cockroach- 
ridden, and was a disgrace to the City. 

Following discussion, it was 


RECOMMENDED , 


THAT the Medical Health Officer be instructed to carry 
out an inspection of the Ohio Rooms, 245 Powell Street 
and report back to the Committee. 


6. Standards of Maintenance By-law - 
1799 Cedar Crescent 


Mr. Bruce Eriksen and Mr. Len Vierheilig addressed the Committee 
in connection with a complaint from Downtown Eastside Residents 
Association concerning lack of heat and adequate hot water in a 
basement suite at the above address formerly occupied by Mr. Vierheilig 
at a rent of $275 per month. 

The Director of Permits and Licenses advised the premises had 
been visited by his staff on approximately ten occasions. It had not 
been possible to gain complete access to the premises and the owner 
did not respond to messages left by officials. Hallways and one 
housekeeping unit had been inspected and found to be in reasonable 
condition. A letter had been sent to the owner demanding access to 
the premises or charges will be laid. 


It was 


RECOMMENDED , 

THAT the Director of Permits and Licenses be instructed 
to carry out the necessary enforcement procedures in 
respect of 1799 Cedar Crescent and report back to the 
Committee on July 29, 1976. 

7. Wicklow Hotel, 1516 Powell Street - 
Lodging House By-law 

The Director of Environmental Health in an oral report to the 
Committee made reference to legal proceedings involving ownership 
of the Wicklow Hotel which had delayed enforcement under the Lodging 
House By-law. The lawyers of the present operator had indicated they 
were not prepared to carry out the necessary improvements and in view 
of the condition of the premises, closure was recommended. 
Approximately sixty tenants were residing in the building. 

Following discussion, it was 


RECOMMENDED, 

THAT a closure order be instituted against the Wicklow 
Hotel, 1516 Powell Street under the provisions of the 
Lodging House By-law; 


FURTHER THAT appropriate City staff, in conjunction with 
Downtown Resources Board, be instructed to assist and 
advise present tenants of the premises on matters per- 
taining to relocation and rent. tr»r» rr».i..,.. .f^-itl 

FOR COUNCIL ACTION SEE PAGE(S).& 


The meeting adjourned at approximately 2:55 p.m. 

*- * * * 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


June 24, 1976 


A meeting of the Standing Committee of Council on Finance 
and Administration was held in the No. 3 Committee Room, third 
floor. City Hall on Thursday, June 24, 1976 at approximately 
1:30 p.m. 

PRESENT: Alderman Volrich, Chairman 

Alderman Kennedy 
Alderman Marzari 

ABSENT : Alderman Bowers 

Alderman Sweeney 

COMMITTEE G. Barden 

CLERK : 


INFORMATION 


1. West Point Grey Community Association - 
Branch Library 

On November 20, 1975 the Finance Committee heard a presenta- 
tion by the West Point Grey Community Association for a branch 
library to be so located to serve both West Point Grey and the 
University Endowment Lands. The Finance Committee decided that 
the Association should apply to the Provincial Government for 
partial funding since the library was intended to serve in part 
the University Endowment Lands. 

Ms. Dorothy Gillis, President, West Point Grey Community 
Association, reported that the Association made application to the 
Provincial Government without much success. The Provincial 
Government advised that a new building would be eligible for 
grant consideration under the terms of the Commianity Recreational 
Facilities Fund Act for one-third of the capital construction costs. 
Ms. Gillis noted that the City Council has approved a plebiscite 
being put to the voters in November for a Five-Year Plan, and 
requested that funds be included for a branch library or for fur- 
nishing and equipping a library in rental accommodation. Ms. Gillis 
stated that there are facilities available on lOth Avenue that 
could be used for a library. 

Mr. Peter Kitchen, Wncouv^er'Tublic Library_Board^ stated 
that the University EhJome^^ is in a state 

of flux,' however the Vancouver Public Library Board will be meeting 
with the University Endowment Lands group and the West Point Grey 
Community Association on October 1, 1976 to determine library 
requirements in the West Point Grey area and financing. 

The Committee felt that funds might be put in a Five-Year 
Plan or in a future supplementary budget in 1977 or 197^ to 
furnish and equip a library in rental accommodation, and following 
further discussion it was 

RESOLVED 

THAT the Vancouver Public Library Board meet with other 
interested groups and report back to the Committee on a 
proposal for a branch library including specifics such 
as costs and site. 


Cont'd 
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RECOMMENDATION 


2. Orpheum Theatre Restoration 
A. Consultant's Fees 

The Committee had for consideration a Manager's report dated 
June 11, 1976 (copy circulated) wherein the Director of Permits 
and Licenses reported on consultant's fees for acoustical engineer- 
ing services in connection with the restoration of the Orpheum 
Theatre. 

The Permits and Licenses Department reported that Bolt, 
Beranek and Newman, Consultants for the acoustical engineering 
services, have informed the City of an expected overrun of 
$16,S00 in their fee. The City Architect, in negotiations with 
the Consultants regarding degree of consultation required, has 
determined that a maximum of $10,000 is necessary to complete the 
work. It was reported that Bolt, Beranek and Newman are 
highly specialized in their field and no local consultants have 
the expertise to complete the acoustics to the calibre attained so 
far. The City officials advised that the continued employment of 
Bolt, Beranek and Newman is necessary to ensure the success of the 
project. Following further discussion it was 

RECOMMENDED 

THAT an extension of $10,000 to Bolt, Beranek and 
Newman's contract be approved, to be provided from 
the sale of surplus furniture and equipment removed 
from the Orpheum Theatre. 


B. Review of Start-Up Costs and Restoration Budget 

The Committee had for consideration a Manager's report dated 
June 18, 1976 (copy circulated) wherein the Director of Permits 
and Licenses reported on 'Start-Up Costs and Budget' for the 
Orpheum Theatre restoration. 

The following is a general siommary of start-up costs required 
for the opening of the Orpheum Theatre as submitted by the Theatre 
Manager and reviewed by the City Architect: 


"a) Office Furniture (3 offices) $ 2,500 

b) Lobby Furniture & Equipment 10,900 

c) Janitorial Supplies 3,050 

d) Janitorial Equipment 1,650 

e) Stage Equipment and Furniture 44, 500 

f) Two Pianos ' 23,300 

g) Publicity & costs related to 

opening program 5,000 

$90,900 


In addition it was reported that the projected budget for 
the restoration work is approximately $100,000 over the approved 
fiands (not including start-up costs) . This is due mainly to 
costs additional to those anticipated in the original scope of 
the work as follows: 

"Bracing of brick facing 
to east wall 
New sewer connections 
Additional sprinkler systems 
Seismic bracing (earthquake) 
Sales tax (extra 2^0) 
Equipment repair 


Cont'd . . . 


$ 40,000 
12,000 
12,000 
10,000 
20,000 
10.000 
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Clause #2 continued ; 

Even though there is a projected overrun, the Orpheiam Build- 
ing Committee does not wish to request additional funds of Council 
at this time. A reasonably firm project cost will not be known 
for approximately two months, and the funding requirement may 
change. It may still be possible to absorb a large proportion of 
the additional costs by diligent management of the budget. This 
situation places the Orpheim Building Committee in a difficult 
position, since it does not wish to unduly lower the standard of 
work, yet the further the project progresses, the more 
difficult it will be to make savings. Council should be aware, 
therefore, that some additional funds may be required otherwise 
certain parts of the work may be left uncompleted. 

Following discussion it was 

RECOMMENDED 

A. THAT funds for items 'a' to 'g' inclusive be 
approved as described above in the amount of 
$90,900 for costs essential to the opening 
of the Orpheura Theatre. 

B. THAT $8,050 be provided from Contingency Reserve. 

C. THAT $82,850 be provided from Supplementary 
Capital, to be financed initially by temporary 
borrowing from revenue surplus to be reimbursed 
from funding raised through public or private 
subscription and/or donations. 


Due to time restrictions the following two items were 
deferred to the next meeting of the Committee: 


3. Brief re Railway Passenger Service 

4. Policy on Matter of Renewal of Grant Applications. 


The meeting adjourned at approximately 3sOO p.m. 


FOR COUNCIL ACTION SEE PAGi{S).^.(iL 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


JUNE 24, 1976 


A meeting of the Standing Committee of Council on Community 
Services was held on Thursday, June 24, 1976, in the No. 1 
Committee Room, Third Floor, City Hall, at approximately 3:30 p.m. 


PRESENT ; Alderman Rankin, Chairman 

Alderman Marzari 
Alderman Volrich 

ABSENT ; Alderman Boyce 

Alderman Sweeney 


COMMITTEE CLERK: H. Dickson 


The Minutes of the Community Services Committee meeting of 
June 15, 1976, were adopted. 


RECOMMENDATION 

1. Liquor Permit Application - 170 Water Street 

The Committee had before it for consideration a Manager's 
report dated June 14, 1976, submitted by the Manager for the 
consideration of the Committee in which the Director of Planning 
reported as follows on Development Permit Application #74157: 

"The above noted development permit application has been filed to use 
a portion of the main floor of the existing building as a cocktail 
lounge. 

This development is situated on the corner of Water and Cambie Streets 
in the Downtown District. 

The proposed lounge development will provide an assembly area of 
approximately 590 sq. ft. and a maximum seating capacity of 55 persons. 

The Director of Planning approved this application subject to the 
condition that prior to the issuance of the development permit: 

'This request is referred to the Council Committee on new 
liquor outlets for consideration and necessary action.' " 


A representative of the Director of Planning appeared 
before the Committee and briefly explained the report pointing 
out the proposed cocktail lounge is within an establ;.shed 
restaurant and following consideration, it was 

RECOMMENDED 

THAT Council approve of the establishment of a 
cocktail lounge in a portion of the main tloor 
of the existing building at 170 Water Street. 


Cont'd. 
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RECOMMENDATION 


2. Liquor Permit Application - 1781 Beach Avenue 

The Committee had before it for consideration a Manager's 
report dated June 15, 1976, which was submitted by the Manager 
for the consideration of the Committee and in which the Director 
of Planning reported as follows on Development Permit Application 
#74081: 

"The above noted development permit application has been filed to use 
a portion of the main floor of the existing building as a lounge, 
ancillary to the existing restaurant. 

This development is situated on the east side of Beach Avenue between 
Burnaby and Davie Streets in the West End District. 

The proposed lounge will provide an assembly area of approximately 
500 sq. ft. and a maximum seating capacity of 45 persons. The 
restaurant would have an area of 5160 sq. ft. and a seating capacity 
of 150 persons. 

The applicant has stated that the lounge will be used ancillary to 
the restaurant. 

No additional off-street parking spaces are being provided for the 
lounge. It has been the policy not to require additional parking 
spaces where a lounge is used ancillary to a restaurant and does not 
exceed 10% of the restaurant area. 

The Director of Planning has approved this development permit applica- 
tion, subject to the condition that prior to the issuance of the 
development permit: 

(a) a written undertaking is to be first submitted by the 
owners of the building, clearly indicating to the 
satisfaction of the Director of Planning that the 
proposed lounge will be used only ancillary to the 
existing restaurant 

(b) this request is to be first referred to the City Council 
Committee on new liquor outlets for consideration and 
necessary action. 

It should be noted that the lounge is located in the building somewhat 
separate from the restaurant. The lounge would be located on the main 
floor beside the restaurant kitchen facilities. The seating area for 
the restaurant is located on the second floor. Access to the lounge 
and restaurant is provided through a common foyer. ' 


A representative of the Planning Department as well as the 
applicant Mr. William Dunn, appeared before the Committee on this 
matter and during discussion it was noted the buj.lding in question 
is a former Chinese food and fish and chip establishment at the 
southeast corner of Denman Street and Beach Avenue overlooking 
English Bay. 

The Committee noted that the proposed cocktail lounge is 
to be located on the ground floor with the restciurant located 
upstairs and questioned how the lounge can be operated as 
ancillary to the restaurant and not operated independently. 

The applicant explained the establishment is primarily 
a restaurant operation and that under Liquor Adninist:'ation 
Branch regulations a waiting area lounge is required. He 
stated further that the management will ensure i:hat tlie lounge 
patrons will be only those persons who intend to remain for dinner 
upstairs . 
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Clause No. 2 Continued: 


A total of 12 parking spaces are being provided and it was 
noted that if the lounge were not ancillary to the restaurant 
(i.e. operated as a separate establishment) a total of 26 car 
parking spaces would be required. 

Following consideration, it was 

RECOMMENDED 

THAT Council approve of the establishment of a licensed 
lounge on the main floor of the existing building at 
1781 Beach Avenue. 


INFORMATION 


3 . Proliferation of Liquor Outlets 

A Member of the Committee pointed out that almo£;t every 
week the Community Services Committee is faced with applications 
for a new cabaret or lounge, usually in the downtown cirea, and 
wondered whether the City was not reaching the saturation point 
on the number of licensed premises. 

A statement was made that there may be too many such 
establishments and that possibly the City should consider a 
moratorium on licensed premises in the downtown area. 

Following discussion, it was 

RESOLVED 

THAT the Community Services Committee request 

the Liquor Administration Branch to provide a map 

and a list showing all types of licensed premises and 

their location and seating capacity in the downtown 

area, and that this information, once received, be 

discussed with representatives of the Liquor Administration 

Branch. 

RECOMMENDATION 

4. Civic Grant Request - Strathcona Summer Enrichment Program 

The Committee had before it for consideration a Manager's 
report dated June 4, 1976, (copies circulated) in which the 
Director of Social Planning recommended approval of a grant of 
$9,000 to provide salaries for 8 student program staff for the 
Strathcona Summer Enrichment Program and that the matter of 
continued funding and future auspices of this program be referred 
to the joint School Board, Parks Board, City Council Committee. 

A representative of the Social Planning Department and 
representatives of the Strathcona Community Centre appeared 
before the Committee on this matter and following a brief 
discussion, it was 

RECOMMENDED 

(a) THAT Cornell approve a grant of $9,000 to 
provide salaries for 8 student program staff 
for the Strathcona Suiraner Enrichment Program 
1976; 

(b) THAT Council refer the matter of continued 
funding and future auspices of the Strathcona 
Community Centre Summer Enrichment Program to 
the joint School Board, Parks Board, City Council 

Committee. 

Cont ' d. . . 
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INFORMATION 


5. 


Civic Grants - Status Report 


The Committee had before it for consideration a Manager's 
report dated June 3, 1976, (copies circulated) in which the 
Director of Social Planning reported on a list of 24 agencies 
which have received civic social services grants for three years 
or more . 

A representative of the Social Planning Department appeared 
before the Committee and explained that the Director of Social 
Planning will report back to the Committee in the fall on the 
results of discussions to be held with these agencies to discuss 
their future funding. 

Following consideration, it was 

RESOLVED that the Manager's report dated June 3, 19 76 
on Civic Grants be received. 


The meeting adjourned at approximately 4:10 p.m. 



CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, July 27, 1976, in the Council Chamber, 
commencing at 9:30 a.m. 

PRESENT ; Mayor Phillips 

Aldermen Bird, Bowers, Boyce , Cowie , 
Har court, Kennedy, Marzari, 
Sweeney and Volrich. 

ABSENT: Alderman Rankin (Leave of Absence) 

CLERK TO THE COUNCIL : D.H. Little. 

PRAYER 

The proceedings in the council Chamber were opened with 
prayer . 

'IN CAMERA' MEETING 

The Council was advised that there were matters to be 
considered 'In Camera' later this day. 

ADOPTION OF MINUTES 

MOVED by Aid. Sweeney 
SECONDED by Aid. Cowie 

THAT the Minutes of the Regular council Meeting of July 13, 
1976 (with the exception of the 'In Camera' portion) be adopted. 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Bird 
SECONDED by Aid. Sweeney 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 


DELEGATIONS RE THE FIVE-YEAR PLAN 

It was noted that a number of delegations were requesting 
to speak this day with respect to the Five-Year Plan which is 
the subject of a report from the Standing Committee on Finance 
and Administration. It was agreed, by Council that the 
delegations would be heard at 2:15 p.m. and the City Clerk was 
requested to notify those concerned. 
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UNFINISHED BUSINESS 

1. Accreditation, Constitution and 
By-laws of the Proposed 
Employers' Organization. 

Council, on July 13, 1976, deferred consideration of a 
Manager's Rpport dated June 30, 1976, regarding Accreditation, 
Constitution and By-laws of the Proposed Employers' Organization, 
to permit a delegation from the Vancouver Municipal and Regional 
Employees' Union and the Canadian Union of Public Employees. A 
further letter has been received from C.U.P.E. requesting a 
deferment until the Council Meeting of August 10, 1976, as Mr. 
Aubrey Burton, who is preparing the presentation is unable to 
be present this day. 

The Council agreed to this further deferment. 


2 . Damage by Racoons to 
Residential Property . 

Council, on June 15, 1976 passed the following motion: 

"THAT the S.P.C.A. be requested to report to Council 
on how the Association might deal with the problem 
of racoons, the report to include budgetary require- 
ments as considered necessary." 

Subsequently, the Regional Branch of the S.P.C.A. has 
advised that there is a jurisdictional problem between the Organ- 
ization and the Fish and Wildlife Branch of the Department of 
Recreation and Conservation. Letters in this regard were noted 
by Council. 

MOVED by Aid . Bowers 

THAT the Council recommend to the Minister of Recreation and 
Conservation that the Fish and Wildlife Branch of that Department 
be urged to exercise its responsibility for all wildlife nuisances 
in the City, with the suggestion that arrangements be worked out 
in co-operation with the Vancouver Regional Branch of the Society 
for the Prevention of Cruelty to Animals, to find a solution to 
the continuing problem. 

- CARRIED UNANIMOUSLY 


3 . Copywriting Vancouver ' s Setting . 

This item was deferred, pending a slide presentation this 
afternoon . 
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NOTICE OF MOTION 


Prohibition of Stationary 
Election Signs 


The following Notice of Motion was submitted and recognized 
by the Chair: 

MOVED by Aid, Sweeney, 
SECONDED by Aid, Wilson, 

THAT WHEREAS Vancouver City Council has indicated a sincere 
desire to combat pollution in the City of Vancouver; 

AND WHEREAS visual pollution is equally as offensive as 
other forms of environmental pollution; 

THEREFORE BE IT RESOLVED that Sign By-law No, 2341 be 
amended so as to prohibit the erection of all forms of stationary 
election signs in all residential areas in the City of Vancouver, 


The Council recessed at approximately 4:10 to reconvene 
'In Camera' in the Mayor's Office, 


The foregoing are Minutes of the Regular Council meeting dated 
September 22, 1970, 


(notice) 
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UNFINISHED BUSINESS (Cont'd) 

4. "Locked-in" Lots at 1455 
and 1491 East Broadway. 

Council, on July 13, 1976, deferred consideration of the 
Manager's report dated June 25, 1976, on the matter of "Locked- in" 
Lots at 1455 and 1491 East Broadway, to permit the property owners 
developers and the Planning Department to enter into further 
negotiations. A representative of the Planning Department 
advised that he had met with the parties concerned and suggested 
the following two alternatives to them: 

(1) Subdivide a portion of the site proposed for the new 
apartment to increase the size of Mr. Bruno's property 
to 6000 sq. ft. minimum which would then allow him to 
develop this site with an apartment at a future date. 

(2) Exchange the easterly-most house in the proposed apart- 
ment site with Mr. Bruno's house which would then create 
a 66' wide lot at the easterly end of the block which 
could in the future be developed as an apartment. This 
would get rid of the locked-in lot problem for both Mr. 
Bruno and Mr. and Mrs. Dobrowolski . 

After further discussions, the Planning Department was 
advised that agreement does not appear possible. 

MOVED by Aid . Cowie 

THAT no further action be taken with respect to the "locked- 
in" lots at 1455 and 1491 East Broadway and, therefore, the 
proposed development proceed in the normal manner. 

- CARRIED 

(Aid. Bowers, Boyce and Kennedy opposed) 


COMMUNICATIONS OR PETITIONS 

1. Pee Wee National Lacrosse 
Tournament. Request for 
Grant and Souvenirs . 


The Vancouver Burrard Lacrosse Club (Minor) , in a letter 
dated July 14, 1976, requested a grant of $500 to assist the 
team in travelling to St. Catherines, Ontario, to participate 
in a National Tournament. The Club also requested approximately 
120 souvenirs for exchange purposes. 

MOVED by Aid. Bird 

THAT a grant of $500 to the Vancouver Burrard Lacrosse Club 
(Minor) be approved. 

- LOST 

(Aid. Bowers, Boyce, Cowie, Har court, Kennedy, Marzari, 
Sweeney, Volrich and the Mayor opposed) 

MOVED by Aid. Harcourt 

THAT no action be taken with respect to the grant request 
but the Mayor's office arrange to supply approximately 120 lapel 
pins . 

- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIONS (Cont'd) 

2 . Condition of Lane West of 

Lincoln between 43rd & 45th Aves . 

MOVED by Aid . Harcourt 

THAT the request by a number of petitioners to appear before 
Council concerning the lane west of Lincoln between 43rd and 45th 
Avenues, be granted, when the City Engineer submits a report on 
the matter . 

- CARRIED UNANIMOUSLY 


3. Request that City host a Dinner 
at the 1976 Annual Conference. 

A letter, dated July 9, from the Canadian Association for 
Young Children was noted, requesting that the City host a dinner 
on November 4, 1976, in regard to a Symposium being held during 
the organization's Annual Conference. 

Council, on May 13, 1976, took no action on an earlier request 
from the organization that the City host a luncheon at an estimated 
cost of $10,400. 

MOVED by Aid. Marzari 

THAT the City host a dinner for the Canadian Association of 
Young Children at a cost not exceeding $300. 

- LOST 

(Aid. Bird, Bowers, Boyce , Cowie, Harcourt, Kennedy, 
Sweeney, Volrich and the Mayor opposed) 

MOVED by Aid. Harcourt 

THAT no action be taken with respect to the Canadian Association 
for Young Children's request. 

- CARRIED 

(Aid. Marzari opposed) 


4. Kitsilano Tidal Pool Replacement 
- Choice of Architect. 


Council noted a letter from the Park Board, under date of 
July 12, 1976, requesting that Council instruct the Director of 
Legal Services to prepare an architect's agreement between Ronald 
Howard, Architect, and the City of Vancouver, on behalf of the 
Vancouver Board of Parks and . Recreation, with respect to the 
design of the Kitsilano Pool Replacement. 

MOVED by Aid. Harcourt 

THAT the Park Board and the Medical Health Officer, be 
requested to appear before Council on the matter of the Kitsilano 
Pool and, in particular, to discuss with council the question of 
alternative proposals to replacing the pool. 


- CARRIED UNANIMOUSLY 


COMMUNICATIONS OR PE TITIONS ( Con t ' d ) 

5 . Downtown Traffic Control Syste m . 

The Council noted a letter dated July 19, 1976, from Hazlev/ood 
& Company, who are solicitors for a firm of transportation consult- 
ants. It was stated in the letter that the firm has devised a 
plan to solve the City's rush-hour traffic problem, a system 
guaranteed to cut down commuter traffic by 50%, make Hydro buses 
less unprofitable and eliminate the need for a proposed ferry 
crossing between the North Shore and Downtown. The writer 
indicated that it would cost the City no more than two million 
dollars to implement. 

It was requested of Council that a delegation appear at a 
future 'In Camera' meeting to further discuss the proposal. 

MO\rED by Aid. Kennedy 

THAT the delegation request be granted, but at an Open 
Council Meeting. 

- (amended) 

MOVED by Aid. Harcourt (in amendment) 

THAT the following words be added to the motion by Alderman 
Kennedy "after meeting and discussing the scheme with the City 
Engineer " . 

- CARRIED 

(Aid. Cowie , Kennedy, Sweeney and Volrich opposed) 

The amendment having carried, the motion, as amended and 
reading as follows, was put and CARRIED. 

"THAT the delegation request be granted, but at 
an Open Council Meeting, after meeting and 
discussing the scheme with the City Engineer" 

(Ald» Bowers and Cowie opposed) 

6 - Citizens Coalition on Transportation 

Under date of July 16, 1976, the Citizens Coalition on Trans- 
portation submitted a letter requesting an opportunity to appear 
before Council to discuss its concerns about the lack of compreh- 
ensive planning for transportation in the Lower Mainland. 

MOVED by Aid. Volrich 

THAT the delegation request be granted but that copies of the 
organization's brief be made available to the City Engineer well 
in advance of the presentation. 

- CARRIED UNANIMOUSLY 


7. Development of Hastings Street 
East Collective Parking Lot. 

The Council noted a letter from Mr. Joseph Funaro of Joseph 
Funaro Holdings Ltd., objecting to a decision of Council on July 
13, 1976, not to approve his re-zoning application, for reasons 
stated in the Manager's Report of July 9, 1976. Mr. Funaro 
requested that Council reconsider its decision and refer the matter 
to a Public Hearing. 


Cont'd. 
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COMMUNICATIONS OR PETITIONS (Cont'd) 

Development of Hastings East 
Collective Parking Lot. (Cont'd) 

MOVED by Aid. Volrich 

THAT Mr. Funaro meet with the Director of Planning on this 
matter, with the understanding that there will be substantial 
changes made to his original development proposal; 

FURTHER THAT Mr. Funaro obtain a consensus from all firms 
who have contributed to the payment of the collective parking 
lot which is the subject site. 

- CARRIED UNANIMOUSLY 


8. Clarification of Provincial 
Government Policy - Housing . 

It was agreed that the letter from the Mayor, under date of 
July 22, 1976, re clarification of the Provincial Government's 
policy on certain housing matters be considered later in the 
meeting, as the matter of Family Housing is the subject of a 
report from the City Manager . 


CITY MANAGER'S AND OTHER REPORTS 

A. MANAGER'S GENERAL REPORT 
JULY 23, 1976 


Works & Utility Matters 
(July 23, 1976) 

The Council considered this report which contains nine 
clauses identified as follows: 

CI. 1: Private Crossing Over CPR Tracks to the N/E 

Sector Works Yard 
CI. 2: Contract No. 762 for Construction of Storm and 

Sanitary Sewers, Phase I - Champlain Heights 

Development 
CI. 3: Tender No. 39-76-2 - Trucks 
Cl. 4: Allocation of Funds in Reserve Account for 

Purchase of Additional Trucks and Heavy Equipment 
Cl. 5: Special Relief - Lane Pavement Local Improvements 
Cl. 6: Undergrounding Project - Connection Rate 
Cl. 7: Tender Awards 

Cl. 8: Tender No. 766 - Curbs, Pavement and Street Surfacing 
Cl. 9: West End Community Centre - Removal of Street Tree 


Clauses 1-4 (inclusive) 

MOVED by Aid. Volrich 

THAT the recommendations of the City Manager, as contained in 
clauses 1, 2, 3 and 4, of this report, be approved, 

- CARRIED UNANIMOUSLY 

Special Relief - Lane Pavement 
Local Improvements . 
(Clause 5) 

MOVED by Aid. Volrich 

THAT the recommendation of the City Manager, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY. 

cent ' d , 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Works & Utility Matters 
(July 23, 1976) (Cont'd) 

Special Relief - Lane Pavement 
Local Improvements (Cont'd) 

MOVED by Aid. Bowers 

THAT the City Manager be requested to submit a report to 
Council on the possibility of deferring Local Improvements Taxes 
as proposed in this clause. 

- CARRIED UNANIMOUSLY 

Clauses 6 and 7 . 

MOVED by Aid. Volrich 

THAT the recommendation of the City Manager, as contained 
in Clause 6 be approved, and Clause 7 be received for information. 

- CARRIED UNANIMOUSLY 

Tender No. 766 - Curbs, Pavement 

and Street Surfacing. 

(Clause 8) 

It was agreed to defer this Clause until after the CourJ; 
of Revision scheduled for later this day. (See page 18) 

West End Community Centre - 
Removal of Street Tree. 
(Clause 9) 

MOVED by Aid. Volrich 

THAT the boulevard tree on the south side of Haro Street, in 
the area of the West End Community Centre Complex, referred to in 
the report, be removed as soon as possible. 

- CARRIED UNANIMOUSLY 


Social Service & Health Matters 
(July 23, 1976) 

The Council considered this report which contains four 
clauses identified as follows: 

CI. 1: Operating and Capital Equipment Budgets - 

Ray-Cam Community Centre 
Cl. 2: Preventive Health Measures for Vancouver - 

Fluoridation of Water Supply 
Cl. 3: Special Program for Preschoolers with 

Delayed Speech 
Cl. 4: Preventive Health Measures for Vancouver - 

Perinatal Health Project 

Operating and Capital Equipment 
Budgets - Ray-Cam Community Centre. 
(Clause 1) 

MOVED by Aid. Volrich 

THAT the recommendations of the Director of Social Planning 
as contained in this clause be approved: 

FURTHER THAT the recommendations A to D of the City Manager 
be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY. 


Regular Council, July 27, 1976 

CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Social Service and Health Matters 
(July 23, 1976) (Cont'd) 

Preventive Health Measures for Vancouver 
- Fluoridation of Water Supply 
(Clause 2) 

In considering this clause the Council was advised that 

the Pure Food Guild of British Columbia is requesting to appear 

as a delegation, however Council did not accede to the request 
at this time. 

MOVED by Aid. Bowers 

THAT the Council request the Provincial Government to approve 
alternative 'A' as contained in this report, or failing approval, 
alternative 'B*. 

- LOST (tie-vote) 

(Aid. Bird, Harcourt, Kennedy, Sweeney and Volrich opposed) 

MOVED by Aid. Kennedy 

THAT alternative 'C' as contained in this clause, be approved. 

- CARRIED 

(Aid. Sweeney opposed) 

Special Program for Preschoolers 
with Delayed Speech. 
(Clause 3) 

MOVED by Aid. Volrich 

THAT this clause be received for information. 

- CARRIED UNANIMOUSLY 

Preventive Health Measures for 
Vancouver - Perinatal Health Project. 
(Clause 4) 

MOVED by Aid. Bowers 

THAT Council approve the recommendation of the Medical Health 
Officer, as contained in this clause, on the understanding that 
the Provincial Government will agree to pay, as soon as possible, 
50% of the costs involved and, in any event, no later than April 
1, 1977; 

FURTHER THAT the program not commence until this Government 
cost-sharing is confirmed. 

- (carried unanimously) 

MOVED by Aid. Volrich 

THAT consideration of this matter be deferred in the meantime, 
pending a commitment from the Provincial Government on cost-sharing. 

- LOST 

(Aid. Bowers, Boyce , Cowie, Harcourt, Sweeney and 
the Mayor opposed) 
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The motion to defer having lost, the motion by Alderman 
Bowers was put and CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS { Con t ' d ) 


Building S( Planning Matters 
(July 23, 1976) 


The Council considerGd this report which contains seven 
clauses identified as follows: 


CI. 1: Repeal of District Schedules from the Zoning and 

Development By-law No. 3575, which have been 

replaced by new District Schedules 
CI. 2: Allocation of Kitsilano NIP Funds - Equipment 

for the Kitsilano Area Child Care Society 
CI. 3: Strathcona Rehabilitation Project - Proposed 

Additions, Administrative Costs - SPOTA (March 1975 

to April 1976) 
CI. 4: Family Housing - Apartment Form 
CI. 5: Strata Title Conversion Application - 

1575 Beach Avenue 
CI. 6: 1931-1933, 1937, 1943 and 1949 Creelman Avenue 
CI. 7: 1055 VJest 41st Avenue - D.P.A. #68796 - One-Family 

Dwelling District Schedule 


Clauses 1 and 2 . 


MOVED by Aid. Volrich 

THAT the recommendations of the City Manager , as contained 
in clauses 1 and 2 of this report, be approved. 


~ CARRIED UNANIMOUSLY 


Strathcona Rehabilitation Project - 
Proposed Additions, Administrative 
Costs - SPOTA (March 1975 - April 1976) 
(Clause 3) 


MOVED by Aid. Volrich 

THAT the recommendation of the Director of Planning, as 
contained in this clause, be approved. 

- CARRIED UNANIMOUSLY 

Family Housing - Apartment Form 
( Clause 4) 

In considering this clause, the Council noted a communication 
from the Mayor, dated July 22, 1976, as a result of a discussion 
held with the Deputy Minister of Housing, on the clarification of 
the Provincial Government's policy on low-income families and low- 
cost rental accommodation. 

MOVED by Aid. Bird 

THAT the City not proceed with any proposal calls at this time 
until funding from the Federal and Provincial Governments is 
clarified . 

- CARRIED UNANIMOUSLY 

Strata-Title Conversion Application 
1575 Beach Avenue. 

(Clause 5) 

MOVED by Aid. Volrich 

THAT the recommendations of the Director of Social Planning 
as contained in this clause, be approved. 

- CARRIED 

(Aid. Harcourt and Kennedy opposed) 
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CITY MMTAGER 'S AND OTHER REPORTS (Cont ' d } 


Building and Planning Matters 
( July 23, 1976) (Cont'd) 

1931-193 3, 193 7, 1943 and 
1949 Creelman Avenue 
(Clause 6) 

MOVED by Aid. Volrich 

THAT this clause in the report be received for information 

- CARRIED UNANIMOUSLY 


1055 West 41st Avenue - D.P.A. #68796 - 
One-Family Dwelling District Schedule. 
(Clause 7) 


At the request of the Director of Planning and the City 
Manager, the Council agreed to withdraw this clause. 


Licenses and Claims Matters 
( July 23, 1976) 

Legal Expenses: P.C= Singh 
and P.C. Musgrave . 
(Clause 1) 

The Council agreed to consider each claim separately, with 
the following result: 

MOVED by Aid. Bird 

THAT payment of the account, in the sum of $4,513.55, submitted 
by Mr. M. Mulligan for services rendered in representing Constable 
D.B. Singh, be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bird 

THAT payment of the account, in the sum of $2 0,000, submitted 
by Mr. J„ Hogan for services rendered in representing P.C. Musgrave, 
be approved . 

- CARRIED 

(Aid. Bowers, Cowie and Volrich opposed) 


The Council recessed at 10.50 a.m., and, 
following an 'In Camera' meeting in Committee 
Room No. 3., reconvened in open session in 
the Council Chamber at approximately 11.40 a.m. 
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At this point in the Meeting the Agenda 
was varied to deal with the following: 

CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Report of Standing Committee 
on Planning and Development 
(July 8, 1976) 

Chinese Cultural Centre Project 
(Clause 5) 

In considering this clause the Council noted a letter from 
the Chinatown Historic Area Planning Committee, dated July 22, 
1976, supporting the Cultural Centre and the proposed garden/ 
park development to be associated with it. The letter stressed 
some concern regarding the adjacent industrial uses of False 
Creek . 

MOVED by Aid. Bowers 

THAT the letter from the Chinatown Historic Area Planning 
Committee be received, and the recommendations of the Committee, 
as contained in this clause, be approved. 

- CARRIED UNANIMOUSLY 


Finance Matters 
(July 23, 1976) 

Harcourt Development Ltd. 
(Clause 4) 

MOVED by Aid. Bowers 

THAT the developers be informed that the City will not grant 
a ninety-day extension to continue negotiations, as requested. 

- CARRIED UNANIMOUSLY 

HARBOUR PARK SITE - DELEGATION 

Council agreed to hear a delegation from the "Save the 
Entrance to Stanley Park' Committee and Dr. D. Somerset, a member 
of the Committee filed a brief on possible desirable features 
that might be included on the site and urging Council to unite 
in its determination to hold, preserve and develop the site in 
question. The brief concluded with a request that ballot be 
a simple direct question as follows; 

"Do you wish to retain in the public domain 
the City of Vancouver's present ownership 
of the Harbour Park site between Gilford and 
Denman Streets?" 

YES NO 


Cont 'd . 


I'egular Council, July 2 /, 1976. . ].2 

CITY MANAGER ' S AND OTHER REPORTS (Cont'd) 

I'^inance Matters 
(July 23, 1976) (Cont'd) 

Harbour Park Site 
( Clause 3) 


MOVED by Aid. Boyce 

THAT recommendation 'D' in this clause be approved, after 
adding the following words 'and to discuss development proposals'. 

- CARRIED 

(Aid. Bowers, Cowie and the Mayor opposed) 

MOVED by Aid. Bowers 

THAT recommendations 'A' and 'B' in this clause be approved. 

- CARRIED 

(Aide Kennedy and Sweeney opposed) 

MOVED by Aid. Kennedy 

THAT recommendations 'C' and 'F' in this clause be approved. 

- c:arried unanimously 

MOVED by Aid. Boyce 

THAT the City Manager, with the appropriate officials and the 
Park Board, consider the matter of possible uses of the Harbour 
Park site, other than for park purposes, and report to Council 
prior to the plebiscite being held. 

- CARRIED 

(Aid. Bird opposed) 

iVxOVED by Aid. Marzari 

THAT the Finance and Administration Committee examine an 
appropriate and fair evaluation of the property, taking into 
consideration the comments made in Council this day. 

/^-.j ^ ^^ - c:arried 

(Aid. Bowers opposed) 

MOVED by Aid. Kennedy 

THAT the following wording of the ballot, as proposed by the 
Save the Entrance to Stanley Park Committee, be approved in principl 
after the inclusion of the amount involved, and the appropriate City 
officials report on the legality of this wording. 

"Do you wish to retain in the public domain 
the city of Vancouver's present ownership 
of the Harbour Park site between Gilford 
and Denman Streets?" 

- CARRIED 

(Aid. Sweeney opposed) 


The Council recessed at 12:30 
following the Special Council 
scheduled for 2:00 p.m. 


p.m., to reconvene 
(Court of Revision) 


BOARD OF ADMINISTRATION 


(WORKS). 


SEPTEMBER 18TH, 1970. 


WORKS 5, UTILITY MATTERS 


CITY ENGINEER'S REPORT 


!• Reallocation of Sewer Funds 

"Work in some categories has not proceeded as anticipated when the 
1970 Budget was prepared. 

In order that funds may be available for other desirable projects, 
I RECOMMEND making the following transfers in the 1970 Sewers Capital 
Budget . 

Account Code 

0116/7901 - 'City Subdivisions - Unallocated' 
To 

0116/7906 - 'Miscellaneous - Unallocated' $ 70,000 

Account Code 

0116/5701 - 'York 5, Cypress Streets, 1st to Maple proceeding 

To (not this year)' 

0116/7906 - 'Miscellaneous - Unallocated' $107,000. 


Your Board RECOMMENDS that the foregoing be approved. 


2. Sewer on 21st Avenue between 

Prince Edward Street & St. George Street 

"T.V. inspection shows this old sewer to be in poor condition. 

The estimated cost of replacement is $15,500. 

I RECOMMEND that $15,500 be appropriated for this work and charged 
to Account Code 0116/7906, 'Miscellaneous - Unallocated' in the 1970 
Sewers Capital Budget. " 


Your Board RECOMMENDS that the foregoing be approved. 


3. Twin Sewers on Station Street between 
Prior Street and National Avenue 

"Extension of this sewer will reduce surcharge on sewers on Prior 
Street and the lane east of Main Street as part of a scheme to provide 
separate sewers in this area. 

The estimated cost is $45,000. 

I RECOMMEND that $45,000 be appropriated for this work and charged 
to Account Code 0116/7906 - 'Miscellaneous Unallocated' in the 1970 Sewers 
Capital Budget." 


Your Board RECOMMENDS that the foregoing be approved. 
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The Council reconvened in the Council Chamber at 2:05 p.m. 
with Mayor Phillips in the Chair and the following members present - 

PRESENT ; Mayor Phillips 

Aldermen Bird, Bowers, Boyce , Cowie, 
Har court, Kennedy, Marzari, 
Sweeney and Volrich 

ABSENT: Alderman Rankin (Leave of Absence) 

CLERK TO THE COUNCIL: D.H. Little. 


CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Fire & Traffic Matters 
(July 23, 1976) 

The Council considered this report which contains two 
clauses identified as follows: 

CI. 1: False Creek Transit Service 

CI. 2: Transit Matters - Park 'n' Ride Bus Service during 
PNE, Marine Drive Service, Stops on Robson Street 

False Creek Transit Service 
(Clause 1) 

MOVED by Aid. Bowers 

THAT the recommendation of the City Manager, as contained in 
this clause, be approved; however, the Mayor write to B.C. Hydro 
urging it to assume transit costs with respect to the foregoing 
service, without imposing the transit subsidy on the occupants 
of False Creek. 

- CARRIED 

(Aid. Sweeney opposed) 


Transit Matters - Park 'n' Ride 
Bus Service during P.N.E., 
Marine Drive Service, Stops on 
Robson Street. 

(Clause 2) 

MOVED by Aid. Harcourt 

THAT the recommendation of the City Manager, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 

UNFINISHED BUSINESS & DELEGATIONS 

3 . Copywritinq Vancouver's Setting . 

Mr. Charles B. Dobson , appeared before Council showing films 
on the matter of copywriting Vancouver's setting, following which 
Mr. Dobson was thanked for his presentation and no further action 
was taken . 
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UNFINISHED BUSINESS & DELEGATIONS (Cont'd) 

Report of Standing Committee on 
Finance and Administration. 
(July 15, 1976) 

1977-81 Five-Year Plan 
(Clause 4) 

In connection with the Council's decision to submit a Five- 
Year Capital Expenditure Plan for 1977-1981 to the electorate in 
the Fall elections, and report in respect thereto submitted by 
the Finance and Administration Committee under date of July 15, 
1976, recommending the number of questions to be submitted and 
on which particular subjects, including amounts; the following 
appeared, primarily supporting a request for an increased alloc- 
ation for housing from $2,000,000 proposed in the Finance Committee's 
report, to $10,000,000. Most of these delegations requested 
further study of the whole matter: 

Hastings Sunrise Action Council, 
Grandview Tenants' Association, 
Fairview Tenants' Association, 
Downtown Eastside Residents' Association, 
Committee of Progressive Electors, 
Community Planning Association of Canada, 
Renters United for Secure Housing. 


MOVED by Aid. Harcourt 

THAT the amount to be allocated for housing in the Five-Year 
Plan, and the breakdown, be referred to the next meeting of the 
Standing Committee on Housing and Environment for report. 

- LOST 

(Aid. Bird, Bowers, Boyce, Cowie, Kennedy, Sweeney, 
Volrich and the Mayor opposed ) 

MOVED by Aid . Sweeney 

THAT the $2 million for housing, recommended by the Committee, 
be increased to $10 million. 

- LOST 

(Aid. Bowers, Boyce, Cowie, Kennedy, Volrich and 
the Mayor opposed) 

MOVED by Aid. Bird 

THAT the $2 million for housing, in recommendation 'A' be 
increased to $5 million, and therefore the total amount of the Plan 
be amended to read $58,500,000. 

- CARRIED 

(Aid. Bowers, Kennedy, Volrich and the Mayor opposed) 

MOVED by Aid. Cowie 

THAT the $5 million allocated for housing be referred to the 
Standing committee on Housing and Environment for detailed alloc- 
ation. 

- caAried unanimously 


Cont ' d . 
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CITY MANA GER'S AND O T HER REPOi ^TS ( Cont ' d ) 

1977-81 Five-Year Plan 
{Clause 4) (Cont'd) 

MOVED by Aid. Cowie 

THAT the Neighbourhood Improvement Program of $2,500,000 
be submitted as a separate question rather than included with 
housing . 

- CARRIED 

(Aid. Boyce, Kennedy and Marzari opposed) 

MOVED by Aid . Boyce 

THAT the allocation of $3 00,000 for libraries be included 
as a question with N.I.Pe, rather than with Parks and Recreation, 

- LOST 

(Aid. Bird, Bowers, Cowie, Harcourt, Kennedy, 
and Sweeney opposed) 

In considering this clause, the Council noted a tnemoranduiri 
from the City Clerk recommending against presenting three separate 
cfuestions on the one ballot paper for reasons stated. The City 
Clerk, therefore, recommended three separate ballots. 

iMOVED by Aid. Bowers 

THAT recommendation 'C' in the Committee's report be amended 
to read as follows: 

"THAT Council approve the 1977-81 Five-Year Plan being 
placed on a single ballot with four separate questions 
as follows: 

(i) Parks and Recreation and Library, 

(ii) Engineering and Fire Halls, 

(iii) Housing , 

(iv) Neighbourhood Improvement Program. " 

- CARRIED 

(Aid. Sweeney opposed) 
U nderlining denotes amendment , 

MOVED by Aid. Volrich 

THAT recommendation 'A' as amended, and recommendations 'B' 
and 'E', be approved; 

FURTHER THAT the communication from the City Clerk, dated 
July 26, 1976, be received. 

- CARRIED UNANIMOUSLY 

Finance Matters 
( July 23, 19 7G) 

The Council considered this report v/hich contains eight 
clauses identified as follows: 

Attendance of the Vancouver Fire Department 
Band at the Penticton Peach Festival 
Jericho Beach Park - Development Funds 
Harbour Park Site 
Harcourt Development Ltd. 

City Overage Pension Fund ~ Annuity Scheme 
Fund?; for Community P.ecreation Space in 
Champlain Heights Elementary School 
B.C. Pavilion, P.N.E. 

Stenographic Position - Comptroller of Accounting 


CI. 

1: 

CI. 

2 : 

CI. 

3 : 

CI. 

4 : 

CI. 

5 : 

CI. 

G : 

CI. 

7 : 

CI. 

n : 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Finance Matters 

(July 23, 1976) (Cont'd) 

Attendance of the Vancouver Fire 
Department Band at the Penticton 
Peach Festival. 

(Clause 1) 

MOVED by Aid. Cowie , 

THAT the following be approved, as a cost to the City: 

a) By Charter Bus (Surrey Bus Service) $720 

b) Driver Accommodation 25 

c) Lunch while Travelling 70 

$815 

- LOST (tie-vote) 
(Aid. Bowers, Harcourt, Kennedy, Marzari and Volrich opposed) 

MOVED by Aid. Bowers 

THAT the Fire Department Band provide their own transportation 
in attending the Penticton Peach Festival, and the City provide a 
subsidy of $15 each to cover the cost of gasoline, at a total cost 
of $525. 

- CARRIED UNANIMOUSLY 


Clauses 2, 5 and 8. ^ 

MOVED by Aid. Bird 

THAT the recommendations of the City Manager, as contained in 
clauses 2, 5 and 8 of this report, be approved. 

- CARRIED UNANIMOUSLY 

Clauses 3 and 4. 


For Council action on clauses 3 and 4 see pages 12 and 11, 
respectively . 


Funds for Community Recreation Space 
in Champlain Heights Elementary School 
(Clause 6) 

MOVED by Aid. Bowers 

THAT the 1976 Champlain Heights Capital Budget be increased 
by $125,000 so that the Park Board may provide an additional 2,500 
square feet of community recreation space in Champlain Heights 
Elementary School. The source of funds for this is to be the 
Champlain Heights Interim Financing Reserve; 

FURTHER THAT the space requirement for the community centre to 
be provided in the community services complex for Areas E and F of 
Champlain Heights, be reduced by 2,500 square feet to approximately 
19,500 square feet. 

- CARRIED UNANIMOUSLY 

B.C. Pavilion, P.N.E. 
(Clause 7) 

MOVED by Aid. Bowers 

THAT this clause in the report be received for information. 
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CITY MANAGER'S AND OTHER REPOR TS ( Con t ' d ) 

I'er Sonne 1 Matters 
(Jul y 23 , 1976) 

i 

j Four Day Week - Turn Dov/n 

i Traffic Volume. 

I (Clause 1) 

I 

i MOVED by Aid. Bird 

i TIIAT the recommendation of the City Manager, as contained in 

this clause, be approved. 

- CARRIED 

(Aid. Cowie and Marzari opposed) 


The Council recessed at 3.50 p.m. to reconvene 
in the Council Chamber at approximately 4.05 p.m. 


Property Matters 
(July 23, 19 76) 

The Council considered this report which contains eight 
clauses identified as follows: 

CI. 1: 

CI. 2 : 
CI. 3 : 

CI. 4: 
CI. 5 : 

CI. 6 : 

CI. 7: 

CI. 3 : 

Offer to Purchase City-owned Lot - 
N/W Corner Prior St. and Jackson Ave. 
(Clause 1) 

Council was advised that Pastor Annie Girard has requested to 
again appear as a delegation on this matter. 

MOVED by Aid, Bird 

THAT the delegation request not be granted and the alausa be 
received for information. 

- CARRIED 

(Aid. Marzari and Volrich opposed) 

Clauses 2-8 inclusive 

MOVED by Aid . Bird 

THAT clause 2 be received for information, and the recommendations 
of the City Manager, as contained in clauses 3, 4, 5, 6, 7 and 8 
be approved. 

- CARRIED UNANIMOUSLY 


Offer to Purchase City-owned Lot - N/W Corner 

Prior Street and Jackson Avenue 

Demolition - 3235 Point Grey Road 

Sale of Property - N/S Pender Street between 

Woodland and Commercial Drives 

Demolition of Improvements - 511 East Geiorgia 

Strathcona Rehabilitation Project - Lease and 

Landscaping of an Area on Gore Avenue 

Extension of Lease for Parking Purposes - 

E/S Fir Street between 6th and 7th Avenues 

Antoinette Lodge - 535 East Cordova - Amendment 

to Occupancy Criteria and Hiring of Staff 

Demolition of Vacant Building - 3293 Findlay 


I 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

B. Temporary Closure of Alexander Street 
for Gastown Farmer's Market. 


MOVED by Aid. Bird 

THAT the recommendation of the City Manager, as contained 
in this report, be approved. 

- CARRIED UNANIMOUSLY 

C. Street Closure in Gastown 

to Accommodate a Bicycle Race . 

MOVED by Aid. Bowers 

THAT the Gastown Merchants' Association's request to close 
certain streets in Gastown to vehicular traffic on Monday, August 
2, 1976, from 12:00 mid-day until 6:00 p.m. to accommodate a 
bicycle race be granted, subject to the conditions outlined in the 
report . 

FURTHER THAT a grant to cover service costs involved, in the 
amount of approximately $1300 be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY. 

D. Sale of Property - S/S 18th Avenue 
West of Renfrew W/S Howe - 
between Pacific and Drake Streets. 

MOVED by Aid. Bowers 

THAT the recommendation of the City Manager, as contained 
in this report, be approved. 

- CARRIED UNANIMOUSLY 


Works and Utility Matters 
(July 23, 1976) 


Tender No. 766 - Curbs, Pavement 
and Street Surfacing. 
(Clause 8) 

MOVED by Aid. Bowers 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 


E. Jericho/Locarno Area - 

Blocks 129 & 130, D.L.540 . 

MOVED by Aid. Volrich 

THAT the recommendation of 
in this report, be approved. 


the City Manager, as contained 

- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AMD OTHER REPORTS (cont'd) 


I. Report of Standing Committee 
on Planning and Development, 
July 8, 19 7 6 


The Council considered this report of the Committee which 
contains seven clauses identified as follows: 


CI. lA: Monthly Status of Rezoning Applications 
CI. IB: Status of Processing Development Permit 
Applications 

CI. 2: D.P.A. #73755 - North Foot of Cambie Street 

Manatee Charters 
CI. 3: D.P.A. #74301 - 2775 Commissioner Street 

Columbia Containers 
CI. 4: Fairview Slopes - Continuing Community Involvement 
CI. 5: Chinese Cultural Centre Project 
CI. 6: Future Use of Gabriola Mansion 
CI. 7: Central Waterfrong Zoning 


Clauses lA, IB, 2, 3 and 7 


MOVED by Aid. Bowers, 

THAT Clauses lA, IB, 2, 3 and 7 be received for information. 


- CARRIED UNANIMOUSLY 


Fairview Slopes - Continuing 
Community Involvement (Clause 4) 


MOVED by Aid. Bowers, 

THAT the recommendation of the Committee contained in this 
Clause be approved and that the appreciation of the Council be 
extended to the Committee for its work to date. 


- CARRIED UNANIMOUSLY 


Chinese Cultural Centre 
Project (Clause 5) 


For Council action on this Clause, see page 11. 


Future Use of Gabriola 
Mansion ( Clause 6) 


In considering this Clause, the Council noted a memorandum 
from the Chairman advising that, as a result of further discussions 
on the matter. Dominion Construction has indicated it is not 
interested in the rezoning proposal recommended by the Committee. 
Therefore, the Chairman requested to withdraw the Committee's 
recommendation in this Clause and substitute the following: 


" (a) THAT the Director of Planning prepare a rezoning proposal 
for the block bounded by Davie, Cardero, Pendrell and 
i^Mcola Streets, and refer this to a Public Hearing. 

(b) THAT the rezoning permit a F.S.R. of 1.5 on the whole 
block, but permit the unused F.S.R. over the Gabriola 
Mansion and its adjoining open space to be transferred 
to the northerly half-block. 

(c) THAT the rezoning permit the use of the Gabriola Mansion 
a s a re s taur an t . " 


MOVED by Aid. Bov/ers, 

THAT the foregoing recommendations as quoted above be 
approved. 

- CARRIED UNANIMOUSLY 
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CITY f-lANAGER'S AND OTHER REPORTS (cont'd) 

II,. Report of Standing Conmittee 
on Finance & Administration, 
July 15, 1976 

Administration of the City 
of Vancouver (Clause 1) 

MOVED by Aid. Volrich, 

THAT the recommendations of the Committee contained in this 
Clause be approved. 

- CARRIED 

(Aldermen Kennedy and Marzari opposed to recommendation A) 


III. Report of Standing Committee 
on Fj.nance & Administration, 
July 15, 1976 

The Council considered this report of the Committee which 
contains six clauses identified as follows: 


CI. 1 

c:u 2 

CI. 3 

CI. 4 

CI. 5 

CI. 6 


Metropolitan Co-operative Theatre Society - Grant 
Improvements to Services - Harbour Ferries Marina 
'Poser' and 'Reser' Expenditures - 1975 
1977-81 Five-Year Plan 

Five-Year Capital Borrowing Program - Advertising 
Policy on Matter of Renewal of Grant Applications 


Metropolitan Co-operative Theatre 
Society - Grant (Clause 1) 

MOVED by Aid. Volrich 

THAT the recommendation of the Committee be amended and 
then approved as follows: 

"THAT Council approve a matching grant to the Metropolitan 
Co-operative Theatre Society of up to one-half of the 
outstanding taxes as of this date . The grant to apply 
only after the City~is in receipt of the org"anizatiorr^s 
matc hi ng amount ." 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 

(Underlining denotes 
amendment) 

Cl auses 2, 5 and 6 

MOVED by Aid. Volrich, 

THAT Clauses 2, 5 and 6 be received for information. 

- CARRIED UNANIMOUSLY 

'Poser' and 'Reser' Expenditures 
1975 (Clause 3) 

MOVED by Aid. Volrich, 

THAT this Clause be received for information after striking 
out the word 'feasibility' in recommendation C and substituting 
the v/ord 'desirability' in lieu thereof, 

- CARRIED UNANIMOUSLY 

1977-81 Five Year Plan 
(Clause 4) 

For Council action on this Clause, see pages 14 and 15. 
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CITYMANAGER' S AND OTHER REPORTS (cont'd) 
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IV. Report of Standing Committee 
on Community Services.. 
July 15, 197 6 

The Council considered this report of the Committee which 
contains five clauses identified as follows: 


CI. 1 

CI. 2 

CI. 3 

CI. 4 

CI. 5 


Liquor Permit Application - 1133 West Plastings 
Pub Vote Results - 3590 West 41st Avenue 
'Dance Machine' - 887 Seymour Street 
Grandview Youth Recreation Program 
Day Care Centres 


Clauses 1, 2, 3 and 4 


MOVED by Aid. Marzari, 

THAT the recommendations of the Committee contained in 
Clauses 1, 2 and 4 be approved and Clause 3 be received for 
information . 

- CARRIED UNANIMOUSLY 


(Clause 4 was Carried Unanimously and by the Required 
Majority) 


Day Care Centres 
(clause 5) 


MOVED by Aid. Cowie, 

THAT recommendations A, B, D and E of the Committee contained 
in this Clause be approved and recommendation C be referred to the 
Director of Planning for reviev;. 

- CARRIED UNANIMOUSLY 


V. Report of Standing CorrLmittee 
on Planning and Development, 
July 15 , 1976 "" 


The Council considered this report of the Committee v;hich 
contains five clauses identified as follows: 


CI. 

1: 

CI. 

2: 

CI. 

3 : 

CI. 

4: 

CI. 

5 : 


Kitsilano Area Planning Program ~ West Broadway 
Plan Economic Study and Rezoning 
Detailed Design Guidelines - Parking Areas 
DowRtov;n District 

D.P.A. #74106 - 2025 Commissioner Street 
University Non-Profit Building Society 
Area 6, Phase I, False Creek 
Fairview Slopes -- Legal Non-Conforming Uses 


Clauses 1 and 3 


MOVED by Aid. Bowers, 

THAT tlie recommendations of the Committee contained in Clause 
1 be approved and Clause 3 be received for information. 


- CARRIED UNANIMOUSLY 

Detailed Design Guidelines - Parking 
A reas Downtov/n District (Clause 2) 

MOVED by Aid. Bowers, 

TPIAT the recommendation of the Committee contained in this 
CJ.ausG be approved and v;hen the Association presents its 
submission to the Committee, the City Engineer be directed to 
report on the matter. 

- CARRIED 


(Aldernian Cowie opposed) 


cont ' ci. 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Report of Standing Committee 
on Planning and Development, 
July 15, 1976 (cont'd) 

University Non-Profit Building 
Society, Area 6, Phase I, False 
Creek (Clause 4) 

MOVED by Aid. Bowers, 

THAT this Clause be received for information after deleting 
the words 'and University Non-Profit Building Society' from 
resolution A. 

- CARRIED UNANIMOUSLY 

Fairview Slopes - Legal Non- 
Conforming Uses (Clause 5) 

MOVED by Aid. Bowers 

THAT the recommendation of the Committee be amended and 
then approved as follows: 

"THAT the following policy relating to existing legal 
non-conforming uses in Fairview Slopes be adopted for 
inclusion in the Fairview Slopes Policy Plan: 

Policy: The legal non-conforming uses in Fairview Slopes 
should be allowed to convert to a permitted use 
only when the building is, or is altered to be, 
compatible with the residential character of the 
neighbourhood, the proposed uses are within the 
percentages allowed in the guidelines, and the 
parking meets the requirements for the particular 
proposed use, to the satisfaction of the Director 
of Planning, the Development Permit Board or the 
Board of Variance as the case may be. Proposals 
to convert only part of a legal non-conforming 
building should not be prohibited but generally 
be discouraged as this has the effect of extending 
the life of the remaining incompatible use." 


(Underlining denotes 
amendment) 


- CARRIED UNANIMOUSLY 


VI. Report of Special Committee 
re U.N. Conference, 
July 27, 1976 

Disposition of Roof Panels - 
Habitat Pavilion 


MOVED by Aid. Kennedy, 

THAT recommendations A and B of the Committee contained in 
this report be approved. 

- CARRIED UNANIMOUSLY 


G.V.R.D. Matters 


There were no comments with respect to G.V.R.D. matters 
insofar as the Regional District meeting for July 28, 1976, 
is concerned. 
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4. Sewer Reconstruction in the area 
between 15th and l7th Avenues, 
Clark and Knight Streets 

"The following sewers should be reconstructed to replace poor sewers 
in this area following T.V. inspection. Much of this work is required 
prior to proposed paving. 

Lane South of 16th Avenue East of Inverness Street 

Inverness Street, Lane South of 16th Avenue to 16th Avenue 

16th Avenue, Inverness Street to Clark Drive 

16th Avenue, Clark Drive to West of Knight Street 

Clark Drive, 16th Avenue to 15th Avenue 

15th Avenue, Clark Drive to West of Knight Street 

The estimated cost is $48,000. 

I RECOMMEND that the work be charged to Account Code 0116/7906, 
'Miscellaneous - Unallocated' in the 1970 Sewers Capital Budget, subject 
to approval of Item 1 above. " 

Your Board RECOMMENDS that the foregoing be approved. 


5. Cleaning and Inspection of Sewers in 

Salish Subdivision - Musqueam Indian Reserve 

"Funds are requested to clean and inspect by television, sewers in the 
Salish Subdivision prior to take-over by the City. This will be a City 
expense, with the Indian Band making good any defects. 

The estimated cost of this work is $5,000. 

I RECOMMEND that $5,000 be appropriated for this purpose from Account 
Code 0116/7906, 'Miscellaneous - Unallocated', in the 1970 Sewers Capital 
Budget, subject to approval of Item 1 above. " 

Your Board RECOMMENDS that the foregoing be approved. 


6. Sewer on 62nd Avenue between Prince 
Edward Street and St. George Street 

"This sewer is undersized and is in very poor condition with collapsed 
sections. It should be replaced and connected to the Sewerage District's 
trunk sewer at St. George Street. 

This work will cut off and eliminate another poor sewer on St. George 
Street between 62nd Avenue and 63rd Avenue. 

The estimated cost, including extending house connections on St. George 
Street to the District's trunk sewer is $40,000. 

T RECOMMEND that $40,000 be appropriated for this work to be charged 
to Account Code 0116/7906 'Miscellaneous - Unallocated' in the 1970 Sewers 
Capital Budget, subject to approval of Item 1 above. " 


Your Board RECOMMENDS that the foregoing be approved. 
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COMMITTEE OF THE WHOLE 

MOVED by Aid. Harcourt, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Bird, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


BY-LAWS 


1. BY-LAW TO AMEND BY-LAW NO. 4837, 
BEING THE HERITAGE BY-LAW 


MOVED by Aid. Harcourt, 
SECONDED by Aid. Kennedy, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Kennedy, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


2. BY-LAW TO AMEND BY-LAW NO. 4299, 

BEING THE VEHICLES FOR HIRE BY-LAW 

MOVED by Aid. Cowie, 
SECONDED by Aid. Marzari, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Cowie, 
SECONDED by Aid. Marzari, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 
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MOTIONS 


A. Allocation of Land for Lane Purposes 
(27 East 26th Avenue ) 


MOVED by Aid. Bird, 
SECONDED by Aid. Cowie, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for lane purposes, the following described lands: 

North 10 feet of Lot 27 of Lot 1, Blocks 1 to 9 and 
12 to 14, District Lot 631, Plan 1483. The same as 
shown outlined red on plan prepared by G. Girardin, 
B.C.L.S., dated July 5, 1976, and marginally 
numbered LF 7763, a print of which is attached hereto 

2 7 East 2 6th Avenue; 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes, and declared to form and constitute portions of 
lane. 

- CARRIED UNANIMOUSLY 


ENQUIRIES AND OTHER MATTERS 


Alderman Volrich - referred to a recent letter 

Level Crossings received on the potential 

danger on B.C. Hydro level 
crossings. He requested that 
the City Engineer discuss the 
matter with the Ministry of 
Transport and B.C. Hydro and 
report back to Council with 
recommendations on implement- 
ing safety measures. The 
Mayor so agreed. 


Alderman Volrich - referred to the practice of 

Tow Away from City-owned persons havinc their vehicles 

Parking Lots towed away from City-owned 

parking lots and specifically 
the parking lot adjacent to 
the new court building at 222 
Main Street. He suggested that 
a report be prepared on present 
towing arrangements with the 
towing company and a list of 
all City-owned lots with a 
view to tow aways not being 
permitted. 

The Mayor asked the Manager ' s 
Administrative Assistant to 
report specifically on the 
City-owned lot adjacent to 
the court building. 


Alderman Boyce - referred to the increasing 

Boulevard Signs proliferation of real estate 

and election signs on boulevards 
and enquired if enforcement 
could be more strict in this 
regard. The enquiry was 
directed to the Director of 
Permits and Licenses. 
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ENQUIRIES AND OTHER MATTERS (cont'd) 

Alderman Sweeney - referred to the scale of 

Tax Payment Penalties penalties in respect of payment 

of taxes and cited a particular 
incident. It was suggested the 
Finance Committee discuss the 
matter of penalty schedules at 
a future meeting. The Mayor 
so agreed. 


Alderman Kennedy - referred to a number of signs 

Sidewalk Signs on sidewalks and in particular 

the Studio sign on Davie 
Street. The Mayor suggested 
the Alderman take the matter 
up with the Director of Permits 
and Licenses. 


The Council adjourned at approximately 5:15 p.m. 

***** 


The foregoing are Minutes of the Regular Council Meeting 
of July 27, 1976, adopted on August 10, 1976. 



A-1 

Manager's Report, July 2 3, 19 76 (WORKS - 1) 

WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 
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RECOMMENDATIONS : 

1. Private Crossing Over C.P.R. Tracks to the N.E. Sector Works Yard 
The City Engineer reports as follows: 

"In order to provide motor vehicle access to the above yard, a private 
crossing over the C.P.R. spur track on the north side of Commissioner Street 
Is required. To obtain this crossing. It Is necessary for the City to enter 
Into a private crossing agreement with the C.P.R. 

I RECOMMEND that the Director of Legal Services be authorized to execute 
an agreement satisfactory to himself and the City Engineer covering the above 
crossing." 

The City Manager RECOMMENDS that the foregoing report be approved. 

2. Contract No. 762 for Construction of Storm and Sanitary Sewers, Phase I - 
Champlaln Heights Development 

The City Engineer reports as follows: 

"Tenders for the above were opened on July 19, 1976, and referred to the 
City Engineer for report. 

Funds for the sewer construction Included In this contract are provided 
In the Champlaln Heights Capital Budget approved by Council on June 15, 1976. 


Five tenders were received as follows: 


BIDDER 

Tender Price 
Section B 
Based on Unit Prices 

Tender Price 
Section B 
Lump Sum Price 

Discount If 
Awarded Both 
Sections 

Total 
Tendered 
Price 

United Contractors 
Ltd. 

$642,274.50 

$218,188.00 

$10,000.00 

$850,462.50 

Donmac Contractors 
Ltd. 

$732,327.06 

$232,944.69 

NIL 

$965,271.75 

H.B. Contracting 
Ltd. 

$829,021.35 

$244,160.00 

$5,000.00 

$1,068,181.35 

Gosal Bros. 
Contracting Ltd. 

$756,896.04 

$400,000.00 

$1.00 

$1,156,895.04 

City of Vancouver 

$881,041.00 

$292,500.00 

$5,000.00 

$1,168,541.00 


All tenders (with the exception of the City's) were accompanied by the required 
bid bonds. All tenders have been checked for arithmetic errors and corrected where 
necessary In all cases where unit prices form the basis for payment. 


The City Engineer RECOMMENDS that Contract No. 762 for Construction of Storm 
and Sanitary Sewers for Phase 1 of Champlaln Heights be awarded to United Contractors 
Ltd. at a total cost of $850,462.50 based on tendered unit and lump sum prices." 

The City Manager RECOMMENDS that the foregoing report be approved, subject 
to a contract satisfactory to the Director of Legal Services. 


3. Tender No. 39-76-2 - Trucks 

The City Manager submits the following report of the. City Engineer and 
Purchasing Agent; 

"Tenders for the above were opened on April 12, 1976 and referred to 
the City Engineer and Purchasing Agent for report. The officials concerned 
report as follows. 
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Clause 3 Cont'd 

A working copy of the tabulation Is on file In the Office of the 
Purchasing Agent. This tender called for 15 Items. This report deals only 
with Items 12, 13, 14 and 15, as these are being awarded to International 
Harvester Co. and have an aggregate total In excess of $100,000. 

Funds for these purchases are provided for In the Truck. Plant 
Replacement Account. 

Item 12 - 32000 GVW Conventional Cabs and Chassis 
Three bids were received. 

Bid No. 1 from Musgrove Ford does not meet specifications. 

We RECOMMEND acceptance of the low bid CBld No. 2) to meet specifications 
for four (4) IHC Model 1800 Cab and Chassis at a total cost of $47,312.36 
($11,828.09 each) plus 7% Provincial Sales Tax (PST) . 

Item 13 - 32000 GVW Tilt Cab and Chassis 

Four bids were received. 

Automatic transmission and a longer wheelbase were requested as options 
but are standard equipment for one truck for sanitation use. 

Bid No. 1 from Rod McCallum does not meet specifications. 

We RECOMMEND acceptance of the low bid (Bid No. 2) to meet specifications 
for six IHC Model C01810B Cab and Chassis at a total cost of $77,290.78 
($12,290.18 each + $2,077.60 for automatic transmission for one + $178.50 for 
longer wheelbase for one + $431.20 for 2'-speed rear axle for three) plus 7% PST. 

Item 14 - 48000 GVW Tilt Cab and Chassis 

Four bids were received. 

Bid No. 1 from Musgrove Ford does not meet specifications. 

We RECOMMEND acceptance of the low bid (Bid No. 2) to meet specifications 
for four IHC Model C0F1950B Cab and Chassis at a total cost of $95,095.76 
($23,967.23 each less $773.16 for standard transmission and shorter wheelbase 
for one chassis) plus 7% PST. 

Item 15 - 49000 GVW Conventional Cab and Chassis 
Four bids were received. 

Bid No. 1 from Musgrove Ford does not meet specifications. 

Bid No. 2 from Pacific GMC does not meet specifications. 

We RECOMMEND acceptance of the low bid (Bid No. 3) to meet specifications 
for two IHC model F2050A Cab and Chassis at a total cost of $47,339.48 ($23,669.74 
each) plus 7Z PST. " 

The City Manager RECOMMENDS that the report of the City 
Engineer and Purchasing Agent be approved, subject to a contract 
satisfactory to the Director of Legal Services. 

4. Allocation of Funds in Reserve Account for Purchase of 
Additional Trucks and Heavy Equipment 

The City Manager submits the following report of the City Engineer. 

"On April 30, 1974, City Council approved the transfer of $646,000 from 
the Truck and Equipment Replacement Reserves to the Reserve for the Purchase 
of Additional Trucks and Heavy Equipment. At the same time, $246,000 was 
specifically allocated for the purchase of additional equipment in order to 
reduce outside rental costs. The remaining $400,000 was allocated to specific 
equipment purchases after a survey had been made to determine irtilch type of 
equipment would produce the largest dollar savings in rental costs. 


Cont'd . . , 
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Clause 4 Cont'd 

The survey showed that there were seven different types of equipment 
that made up most of the rental dollar costs. Of these, only five types of 
equipment were rented on a regular enough schedtile to justify City ownership. 
These are: 

1. Tandem Axle Dvnnp Trucks 

2. Hydraulic Cranes 

3. Large Hydraulic Backhoes 

4. Small Hydraulic Backhoes 

5. Vibrating 28" Rollers 

The following table shows the amount of rental by type in machine years 
since 1973. 

Equipment Type Rental in Machine Years 




1973 

1974 

1975 

1976* 

1. 

Tandem Axle Dump Trucks 

9.4 

17.2 

24.7 

22.5 

2. 

Hydraulic Cranes 

2.9 

2.8 

1.6 

1.6 

3. 

Large Hydraulic Backhoe 

2.0 

2.7 

2.1 

1.8 

4. 

Small Hydraulic Backhoe 

4.9 

6.1 

7.3 

7.2 

5. 

Vibrating 28" Rollers 



5.6 

6.0 


C*Extrapolated from 4 months data) . 

Rental of equipment allows for flexibility in fleet size. The tandem 
axle dump trucks and the small hydraulic backhoes are rented on a day to day 
basis complete with operator. 

The largest dollar savings can be made by ownership of the following 
construction equipment: large hydraulic backhoes, hydraulic cranes, tandem 
axle dump trucks, and 28" vibrating rollers. Based on 1976 costs, annual savings 
of ownership versus rental are as follows; 

1. One Large Hydraulic Backhoe $16,800/machine annually 

2. One Hydraulic Crana $ 5,700/machine annually 

3. Six Tandem Dump Trucks $ 3, 400 /machine annually 

4. Five 28" Vibrating Rollers $ 600/machine annually 


The next five^-year forecast for Sewex and Waterworks construction is 
in the same order as the last five jrears. Therefore, the future work load can 
support an increase in fleet size. Also, there are planned replacements of 
existing City-owned hydraulic backhoes, hydraulic cranes and tandem axle dump 
trucks within the next 2 to 5 jrears which will allow the fleet to be reduced 
in size if the work load is not able to support the fleet size after five years 

This report recommends the purchase of one large hydraulic backhoe 
Cthe upgrading of a 3/4 yard hoe to a l'-l/2 yard hoe), an hjrdraulic crane, 
six tandem axle dump truc^ and five 28" vibrating rollers. Estimated annual 
savings of City ownership versus rental of this equipment is approximately 
$45,900 annually. 

The City Engineer RECOMMENDS that funds be allocated from the $450,000 
Reserve for the Purchase of Additional Trucks and Heavy Equipment as follows: 

Ca) $95,000 for the upgrading of one existing cable 

backhoe to a large hydraulic backhoe. 
(b) $80,000 for the purchase of one hydraulic crane. 
Cc) $210,000 for the purchase of six tandem axle 

dump trucks, 

Cd) $22,500 for the purchase of five 28" vibrating 
rollers. " 

The City Manager RECOMMEITOS that the foregoing recommendations of the 
City Engineer be approved. 
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5 . Special Relief - Lane Pavement Local Improvements 
The City Engineer reports as follows: 

"On 13 May, 1976, Council sat as a Court of Revision and as Council to con- 
sider a number of local improvements by petition, including: 

I Lane Paving, lane south of 24th Avenue, MacDonald to Puget (188/436) 

I One owner appeared with respect to this project, stating that her property is 

zoned commercial and charged a commercial rate although used for residential 

purposes. Council resolved: 

'THAT Item #188 - Schedule 436 be deferred and the City Engineer bring for- 
ward to Council a formal resolution reducing the assessment from commercial to 
residential; 

FURTHER THAT the City Engineer include in his report any other similar 
properties within the City.' 

' DISCUSSION 

Local Improvement charges should reflect the benefit which each property will 
derive over the life of the improvement. Zoning is generally taken to be a better 
measure of a property's probable long-time use, and thus of its probable long- 
j time benefit, than is the present development. A special factor, however, applies 
in the case raised. In addition to the extra width and thickness of lane pavement 

j to serve commercial use, a different cost-sharing applies. 

j 

- Properties zoned Local-Commercial pay for a five-inch asphaltic paving 
the full width of the lane (normally 20 feet) including the related 
grading, gravelling and drainage. 

- Residentially-zoned properties pay for a two-inch asphaltic strip 14 

feet wide. The City-at-large pays for any grading, gravelling and drainage. 

The combined effect of these two differences is that the local-commercial rate is 
six times the residential rate. (For comparison, the local-commercial rate for 
street paving is a little less than twice the residential rate.) 

A similar question arose in 1971 with reference to street paving and homes 
on flanking lots zoned for higher use. They suffered the double Impact of a 
higher rate per foot and a lesser degree of flankage relief. The combined effect 
was to make their cost about seven times what it would have been if zoned resi- 
dential. Council adopted a policy of giving such properties Special Relief so 
that they pay the rate for their zoning but with the residential level of flankage 
relief. They thus pay about double what they would if residential. 

A corresponding policy in the present case would be for the property owners 
to pay for the commercial width and thickness of asphaltic paving, but for the 
City to pay for grading, gravel and drainage, as it would in a residential zone. 
The property owners would thus bear the extra costs made necessary by their 
zoning, but receive the same contribution by the City as other homes. The charge 
I to the property on this basis would be about one half of the commercial rate. 

To be treated fully as residential, the owners should have their properties 
rezoned. This would give them relief not only on local improvements, but also 
on general, school and other taxes. As long as they retain the higher zoning 
and the right to more intense use, the physical works must be to a standard to 
serve such use and we do not feel they should be assessed by present development. 
In the present case, however, as in the previous case of flanking properties, they 
should be relieved of the double Impact of the zoning for as long as they remain 
at the lower use. 

The Council policy on flanking lots limits the special relief to owner- 
occupied single-family dwellings, the ownership of which precedes the assessment 
of the local improvement charge. The same limitation would seem appropriate for 
the proposed special relief on lane paving. It is noted that the owner who 
raised the point is not an occupant. That property, however, is up for sale and 
anyone purchasing it as their home would be entitled to the relief. 

DEFERRAL 

The matter of local improvement charges on properties developed below their 
zoning is an on-going problem. A very common case is the single-family home in 
an apartment area. The existing policy for flanking lots and the policy proposed 
for lane paving give relief where zoning has a double impact but these are not a 
full solution. Assessing by present development is unfair because the properties 
should pay for the standard of works made necessary by their planned (zoned) 


Cont'd . . . 


619 

Manager's Report, July 23, 1976 (WORKS - 5) 

Clause 5 Cont'd 

intensity of use. This, surely, is one of the purposes of zoning - to guide the 
design of municipal works. 

A system of deferring local improvement taxes has been proposed in the past 
but never pursued. A Charter Amendment would be required and a number of points 
would have to be resolved, but such a system could remove much of the hardship to 
present owners. Council may wish to refer this matter to Committee or to call 
for a staff report. This is suggested as a possible long-range solution to the 
overall problem, not as an alternative in the present case. 


REQUESTED RESOLUTION 

A suitable form for the resolution requested by Council would be: 

'THAT the local improvement project for the paving of 
the lane south of 24th Avenue from MacDonald Street 
to Puget Drive (Item 188 on schedule 436) be undertaken, 
FURTHER THAT lot A, block W, D.L. 139, being developed 
for one-family use, be declared to be unequitably dealt 
with and be given special relief under Section 67 of 
By-law 3614 as amended so as to be assessed as if it were 
zoned for residential use.' 

This wording is submitted as requested by Council but is NOT RECOMMENDED. 

The second part of Council's request, regarding other similar properties, 
is not dealt with at this time. Later in the year it will be possible to 
extract the information by computer. If Council passes the resolution above, 
the list of similar properties will be brought forward later. We take it 
that such relief would commence with projects placed on the Tax Roll in 1977. 

RECOMMENDATIONS 

I RECOMMEND that: 

A. Council adopt a standing policy of giving Special Relief as follows with 
respect to lane paving local improvements where properties are used 
residentially but zoned for higher use: 

1 . The relief to be such that they pay only one-half of the rate for 
their zoning, 

2. The relief to be limited to owner-occupied single-family dwellings, 

the ownership of which precedes the assessment of the local improvement, 

3. The relief to be given on a year-to-year basis as long as the 
properties remain eligible, 

4. The relief to commence with projects placed on the Tax Roll in 1977. 


B. The Collector of Taxes be instructed to bring forward each year the list 
of properties in a formal resolution under Section 67 of By-law 3614 as 
amended, to give effect to this policy; 

C. The project for paving the lane south of 24th Avenue from Macdonald Street 
to Puget Drive (188/436) be undertaken, and be subject to the above policy 
on relief. It is to be noted that the owner who appeared befcre Council 

on this matter is not an owner-occupant and would not receive relief under 
the policy as stated." 


The City Manager RECOMMENDS approval of the City Engineer's recommendations. 
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6 . XJndergrounding Project - Connection Rate 
The City Engineer reports as follows: 

"Guidelines for the setting of Property Owners' rates on under grounding 
projects were approved by Council on 15 August 1972 and 11 June 1974. An under- 
grounding project can have two parts - the 'line' on the street and the 'con- 
nections 'into the buildings - and the charge to the property owners can involve 
a 'line rate' and a 'connection rate'. (Some projects do not feed the abutting 
properties and have only the 'line' part and a 'line rate'.) 

The present guideline for connection rates is that the property owner 
should pay one-half of the Municipal third of the cost of a typical or average 
connection of the size involved. This guideline assumes that the connection 
cost will be shared 1/3 : 1/3 : 1/3 among the Utility, the Province and the 
Municipality. In general, B. C. Hydro has not agreed to share connection costs, 
although it made an exception on Water Street. If the Utility does not share, 
the Province does not share. Except for Water Street, therefore, our program 
has been limited to projects not involving connections. 

We have been working for some time toward a project to remove the wooden 
poles on Hastings Street from Thurlow to Burrard and on Burrard Street north to 
the C.P.R. ramp. With the redevelopment of the properties, only one overhead 
connection remains. B. C. Hydro will not agree to share the cost of placing it 
underground. In preparing to advance the formal local improvement reports, we 
need Council's instruction as to how the connection rate is to be set. The 
'typical or average' cost of the type and size of connection involved would be 
about $6,000. Set as proposed below, the Property Owner's Connection Rate for 
this will be $3,000 or about $410 per year. These rates are three times what 
they would be if connections were a shareable cost. 

I RECOMMEND that the following guideline be adopted: 

- Connection Rates on Undergrounding Local Improvements where the connection 
work is not shared by the Utility and the Province are to be set so that 
the cost of a typical or average connection of the type and size involved 
will be shared equally between the Property Owner and the City-at-large. " 

The City Manager RECOMMENDS approval of the above report of the City Engineer. 


; INFORMATION : 

7 . Tender Awards 

The Purchasing Agent reports as follows: 

"In accordance with Council policy, contracts for the following supplies were 
awarded by the City Manager/authorized City Officials: 

Trucks 

Operation "Step-Out" Bus Rentals 

Fabrication and Installation of Dump Truck Bodies 

Traffic Signal Equipment 

Electric Lamps & Fluorescent Ballasts 

Towing Services for City-owned Vehicles 

Riding Tractor with Combined Vacuum and 60" Rotary Cutter 

Power Rodder 

j 400 AMP-DC-Engine Driven Arc Welding Machines " 

The City Manager submits the foregoing report of the Purchasing 
Agent for the INFORMATION of Council. 

RECOMMENDATION : 

8. Tender No. 766 - Curbs, Pavement and Street Surfacing 
The City Engineer reports as follows: 

"Tenders for curbs, pavements and siirfacing in the City of Vancouver in 
locations listed hereunder were opened on July 5, 1976, and referred to the 
City Sigineer for tabulation and report to the City Manager. 

All tenders have been checked and are in order except for minor discrepancies 
which do not affect the lowest bid. Tabulations of Tender No. 766, the average 
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unit prices for major items of work included in this tender and a graph showing 
the Street Contracts Cost Index have been circulated to Council. These bids 
are unit priced based on quantity estimates supplied by the Department and the 
total cost of the contract may vary according to actual quantities measured 
during construction. 

The first two items in Project A and Project B are Local Improvements which 
will come before a Court of Revision and Council at 2:00 P.M. on Tuesday, 
27 July, 1976. 

The City Engineer RECOMMENDS (subject to Council's decisions with respect 
to the Local Improvements) that: 

(a) A contract be awarded to the low tenderer as follows: 

Jack Cewe Ltd. 
Post Office Box 1100 
1850 Hillside Avenue 
Coquitlam, B. C. 
V3J 6Z7 

Construction of P.O. Concrete Curbs and Gutters, 
Asphalt ic Concrete Street Pavements, 
and Asphaltic Concrete Street Surfacing 

for these projects: 

Project A Nelson St. - Homer St. to Mainland St. 

Mainland St. - Nelson St. to Smithe St. 
South By-Pass - Taylor St. to Columbia/ 
Quebec Connector 

Project B Boundary Road - Vanness Ave. North to 

approximately 300 feet South of Kingsway 

Project C Left-Turn Bays on Kingsway at Victoria 
Drive and at Broadway 

(b) Contracts satisfactory to the Director of Legal Services be entered into. 

(c) The bid bonds of the unsuccessful tenderers be returned." 

The City Manager RECOMMENDS that the recommendation of the City Engineer 
be approved, subject to a contract satisfactory to the Director of Legal Services. 


CONSIDERATION : 
9 . West End Community Centre - Removal of Street Tree 


The City Engineer reports as follows: 

"On September 25, 1975, it was resolved 'that it be the policy of Council that 
before any trees on public property are removed in the West End area (all streets 
west of Burrard) , such be referred to Council for consideration.' 

During construction of the West End Community Centre complex, a sidewalk 
crossing was installed on Haro Street to provide access to the underground parking 
facility. This driveway was constructed such that a large boulevard tree on the 
south side of Haro Street could be saved. Although all reasonable efforts were 
taken by the contractor in constructing the crossing. Parks Board staff now advise 
that the tree is unstable and represents a hazard which should be removed as soon 
as possible. 

When considering this matter. Council should also be aware that this particular 
tree was in relatively poor condition prior to commencement of the Community Centre 
and the Parks Board was of the opinion that the tree may very well have died 
regardless of local disturbance. It should also be noted that sixteen additional 
boulevard trees were planted in conjunction with the project. " 

The City Manager submits the report of the City Engineer to Council for 
CONSIDERATION. 

FOR COUNCIL ACTfON SEE 


$129,463.00 

$126,505.00 
$ 91,555.00 
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7. 


Installation of Water Mains - 
Project 1010 


fl 


The following water main replacements are required due to leaks: 


Street 


PROJECT 1010 
From 


To 


Slocan Street 
Woodland Drive 
Woodland Drive 
Skeena Street 
Pandora Street 
30th Avenue 


Lakewood Drive 
Victoria Drive 
7th Avenue 


Dundas Street 
Georgia Street 
Hastings Street 
22nd Avenue 


Pandora Street 
Venables Street 
Pender Street 
24th Avenue 
Tempi eton Drive 
Gladstone Street 
Broadway 


Prince Albert Street 


The estimated cost of Project 1010 is $60,000. The funds for this 
project are available in the 1970 Capital Budget, 'Provision for Unspecified 
Projects', Account No. 126/7902. 

I RECOMMEND that the water mains be replaced on the above-listed streets 
and that $60,000 be appropriated from Account 126/7902, 'Provision for Un- 
specified Projects'. " 


Your Board RECOMMENDS that the foregoing be approved. 


RECOMMENDATIONS : 


8. Lane Between Lots 12 & 13, Block 9, 
Sections 40 & 41, T.H.S.L. - 
S/S Haida Drive West of Dieppe Drive 

The City Engineer and Supervisor of Property and Insurance 
report as follows : 

"The 10 foot lane between Lots 12 and 13, Block 9, 
Sections 40 and 41, T.H.S.L. as shown outlined red on 
plan marginally numbered LF 5484 is surplus to the 
City's highway requirements. The abutting owners 
have requested the acquisition of this lane. 

We RECOMMEND that the lane shown outlined red on plan 
marginally numbered LF 5484 be closed, stopped up with 
the westerly half being conveyed to the owner of abutting 
Lot 12 and the easterly half conveyed to the owner of 
abutting Lot 13, subject to the respective halves being 
added to the respective Lots 12 and 13. The value of 
each half of the closed lane to be $300 in accordance 
with the recommendation of the Supervisor of Property 
and Insurance . " 

Your Board 

RECOMMENDS the foregoing report of the above officials be 
adopted. 

(Map circulated for the information of Council) 
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SOCIAL SERVICE AND HEALTH MATTERS 


CONSIDERATION AND RECOMMENDATION 

1. Operating and Capital Equipment Budgets - 
Ray-Cam Community Centre 

Project Background 

The Director of Social Planning reports as follows : 
" The facility was approved in principle by Vancouver City Council 
in January of 1973. By June 25, 1974 a cost-sharing agreement between 
the three levels of government, federal, provincial and municipal was 
reached for the construction and operation of the proposed facility. 
The following amounts were agreed upon: 


Federal/Provincial Partnership $377 ,650 

(75% Fed. - 25% Prov.) 

City of Vancouver 122 ,850 

Land Cost (Partnership) 24,150 

Dept. of Recreation & Conservation. 39,000 

Dept. of Human Resources 20,000 

TOTAL $583,650 


The City's $122,850 commitment along with an additional $39,000 from 
the Department of Recreation and Conservation was for the centre's 
basement activity room, showers and sauna. The combined total of 
$161,850 represented approximately 30% of the project's available funding 
for the construction of the same percentage of the centre's total floor 
space . 

In addition to the financial commitment for construction. City 
Council, at its June 25, 1974 meeting also agreed that the City be 
responsible for the funding of the management and operation of the 
community services centre on its completion along with 30% of all 
janitorial, maintenance and utility costs. The Federal/Provincial 
Partnership is responsible for the other 70% of the expenses. 

Funding approval for the development of the proposed social and 
recreational building at Raymur Place, under Section 40 NHA was announced 
by Central Mortgage and Housing Corporation on December 5, 1974. This 
announcement made the proposed Ray-Cam project a reality. Soon after 
on January 22, 1975 the inaugural meeting of the Ray-Cam Recreational 
Centre Steering Committee (composed of representatives of the Ray-Cam 
Cooperative Association, the City, and Federal and Provincial Governments) 
was held; the purpose of the Committee being to guide the progress of 
the project and to permit input by the interested groups. 

On March 18, 1975, formal confirmation of the architectural firm 
of Thompson, Berwick, Pratt & Partners was issued and the architects in 
conjunction with the Steering Committee, began working on the design. 
Original plans called for a 13,107 square foot facility at a cost of 
$30 per square foot. The architectural firm after consultation with a 
quantity surveyor found it necessary to reduce the centre's floor space 
to 10,160 square feet because of budget restrictions due to a revised 
construction cost estimate of $42 per square feet. 

A design complying with the new cost guidelines was submitted for 
Development Permit Application on May 20, 1975. Several months of 
negotiation with the City followed before a permit was granted with 
minor qualifications on August 18, 1975. The construction contract was 
officially awarded by CMHC on November 7, 1975. Construction began 
shortly after on December 1, 1975 with an anticipated 6-month construction 
)eriod to follow. Several unexpected delays however have altered the 
:onstruction schedule and the present estimated date of completion is 
iarly July. Completion is to be followed by an estimated opening date 
jf August 1st. 


Continued on Page 2. 


MANAGER'S REPORT, July 23, 1976 (SOCIAL - 2) 


Clause No. 1 Continued 

Description of the Community Centre 

Justification for the Ray-Cam Community Centre stems from the 
j recognition of the recreational facilities deficiency that exists 

in the immediate vicinity of the Raymur Place Public Housing Project. 
The public housing project completed in July of 1967 is one of the 
largest and most concentrated public housing projects within the city. 
It contains 376 units of which two-thirds, including 120 senior 
citizen units are in high rise apartments. Of the approximate 
1,200 persons living at the project roughly 700 are children. 

The Ray-Cam Community Centre, presently under construction will 
be a two-level 10,160 square foot multi-purpose facility. The building 

j will be one self-contained structure housing two distinct activities; 

i one being the 1,870 square foot Co-op Store owned and operated by the 
Ray-Cam Cooperative Association and the remaining 8,290 square feet 

I appropriated for community recreational activities. 

The final design of the recreational facility has space specifi- 
cally designated for the following activity areas: 

MAIN LEVEL 

a library and study area 
three administrative offices 
a special events room 
public washroom facilities 

a lounge area (overlooking activity room) 
a full kitchen 
a daycare centre 

LOWER LEVEL 

showers, sauna and washrooms 
an activity room 
four craft workshops 
a separate teens room 

I 

I The facility is located on Federal/Provincial property which 

consists of a 6-lot frontage (150') on Hastings Street with a total 
area of 0.42 acres (18,300 sq.ft.). Parking for 16 vehicles is provided 
directly behind the facility. An additional 35 parking spaces presently 
part of the housing development will be reassigned to the Community 
Centre by BCHMC upon the completion of construction. 


Management & Operations 

Vancouver City Council at its meeting of January 6, 1976 approved 
the Community Centre Board of Management organization consisting of 
representatives of the City, Parks Board, B.C. Housing Management 
Commission, Strathcona Community Resource Board, Raymur Tenants' 
Association and Ray-Cam Cooperative Association. The Board of Management 
working in conjunction with Ray-Cam Cooperative Association is responsi- 
ble for ensuring that there is maximum participation in the planning and 
operation of the centre's programs. The Board is also assigned the 
responsibility for: 

1) the establishment of annual budgets, raising funding and 
approval of capital expenditures; 

2) the establishment of management policies for the centre; 

3) the centre's overall programming; 

4) the assurance of janitorial and maintenance services; 

5) the approval of hiring and dismissal of administrative 
staf f . 

Continued on Page 3. . . 


624 


MANAGER'S REPORT, July 23, 1976 (SCKIIAL - 3) 


Clause No. 1 Continued 

The Board of Management having the approval of City Council has 
for the past several months been occupied with the drafting of an 
operational budget for the centre for the remainder of 1976. The results 

of this lengthy effort are appended to this descriptive brief. The 
approval of this budget will allow for the provision of what the Board 
considers adequate administrative and recreational staff to provide a 
variety of programs and services which will comply with the desires and 
needs of the immediate community. Capital expense funding is also being 
requested to purchase the necessary equipment to operate these programs. 

The appended Ray-Cam Community Centre budget of $63,642 reflects 
a cost to the City of $5l»706 for 6 months of operation. The remaining 
$11,936 is the responsibility of the Federal/Provincial Partnership and 
represents a 70% cost sharing with the City for janitorial, maintenance 
and utility expenses. The budget has three distinct funding areas: 

I. Administration Operating Expenses ($48,043); 

II. Recreational Staff Expenses ($9,295); 

III. Program Equipment Costs Recreational Activities ($6,304). 

All three while being budgeted seperately are essential and interde- 
pendent entities. 

The Community Centre will also serve as the base from which other 
community services can be supplied. The attraction of additional 
services and the funding for them will be one of the continuing goals 
of Management. The centre's administration will only operate programs 
and services when no other organization is in a position to do so and 
when there is clearly a need for the activity in question. The centre 
is expected to be operational 7 days a week. Hours of operation, 
although open to future adjustment, will be similar to those of the 
nearby Strathcona Community Centre. 

Monday to Friday 9:00 a.m. - 5:00 p.m. 

6:00 p.m. - 10:00 p.m. 

Saturday 9:00 a.m. - 5:00 p.m. 

Sunday 1:00 p.m. - 9:00 p.m. 

A similar operating schedule will allow for the development of future 
recreational and cultural exchange programming; increasing the utiliza- 
tion and effectiveness of both participating community centres. 

Community Centre Administration 

The administrative staff is composed of a Community Centre Director, 
hired by the Board of Management, an Activities Co-ordinator , a Bookkeeper/ 
Office Manager, two Building Service Workers and a part time Clerical/ 
Receptionist staff member. The function of the Administration is to 
maintain the facilities and equipment of the centre in good order; to 
assist and co-ordinate programs and services; and to be actively involved 
in the planning and implementation of new activities. 

The Director of Social Planning RECOMMENDS: 

1) that the appended Ray-Cam Community Centre budget 
($63,642) for operation and programming (staff and 
capital equipment expenses) be approved for the 
operating period, August 1, 1976 through January 31, 
1977; and that a grant to the Ray-Cam Co-operative 
Association in the amount of $51,706 be approved 

as the City's share of the total budget. 

2) that City Council approve an additional grant of 
$500 for the cost of media advertisement for staff 
positions. " 


Continued on Page 4. 
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At the request of the VMREU, Council on June 29, 1976 deferred 
consideration of this matter in order to permit the Union time to study 
the report. By letter dated July 9, the VMREU advises that it has been 
agreed between the Union and the Ray-Cam Cooperative Association that a 
j Collective Agreement between the parties will be executed. The Union 
I therefore agrees to the report subject to its response to the classi- 
fication of positions by the Director of Personnel Services. 

The City Manager submits the foregoing recommendations of the 
Director of Social Planning for CONSIDERATION of Council and, if Council 
approve the budget, RECOMMENDS 

A, THAT the Board of Management use the same pay and Job classification 
I system as the City in respect of its employees and be required to 

adhere to the City's Personnel Regulations; 

B, THAT wages and benefits paid to employees engaged by the Board of 
Management first be approved in writing by the City; 

C, THAT classification of all positions be to the satisfaction of the 
Director of Personnel Services; 

D, THAT the Director of Personnel Services be authorized to assist the 
Board of Management in negotiating a Collective Agreement with the 
VMREU. 


CONSIDERATION 

2. Preventive Health Measures for Vancouver - 
Fluoridation of Water Supply 

Further to his reports on Preventive Health Measures for Vancouver subnitted to the 
Standing Comittee of Council on Comunity Services on April 29 and June 15» 1976, 
and in accordance with the Council resolution of June 22, 1976, the Medical Health 
Officer subnits the following report on fluoridation of the water supply t 

"Periodic dental surveys of children in Canada reveal great differences 
in the dental health of Vancouver's children when comparison is made with 
children froa other (fluoridated) cities. 

A typical exaaple is Vancouver compared with Toronto (which comienced 
fluoridation in 1963). The standard DMF index is used in surveys and 
represents the average number of decayed, missing and filled teeth in 
each child. 


There are less than half the number of damaged teeth in Toronto children 
ages 5-19. 

With remarkably little variation, this is the experience of all cities 
which had fluoridated their water supplies. In Philadelphia, ten years 
after fluoridation had started, it was possible to extend dental treat- 
ment from just grade one children to all elementary grade children with 
no increase in staff. 

Statistics in Prince George, Kamloops and Kelowna all report similar 
benefits. 


Vancouver DMF 


Toronto DMF 


8.9 (1962) 
7.0 (1975) 


6.34 (1963) 
3.41 (1974) 


Continued on Page 5. 
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The following table of Canada's provinces shows the position of British 
Columbia. 

Fluoridation in Canada Deceaber 31, 1972 
Population on Piped Water Drinking Fluoridated Water 


Manitoba 90% 

N.W.T. 84% 

* Quebec 15% (84%) 

Yukon 79% 

Ontario 72% 

Nova Scotia 66% 

Prince Edward Island 63% 

Saskatchewan 58% 

Alberta 50% 

New Brunswick 25% 

British Columbia 12% 


*In the Province of Quebec, water fluoridation is now Mandatory. By 
January 1, 1977 Quebec's 15% will rise to 84%. 

The following is a list of major cities in Canada that have coMnuiity 
water fluoridation. 

Population served 



Citi 

by the syst 

1. 

Toronto, Ontario 

2,140,000 

2. 

Winnipeg, Manitoba 

537,274 

3. 

Bdaonton, Alberta 

462,251 

4. 

Ottawa, Ontario 

430,000 

5. 

Hamilton, Ontario 

339,695 

6. 

Mississauga, Ontario 

240,300 

7. 

London, Ontario 

230,100 

8. 

Windsor, Ontario 

220,922 

9. 

Laval, Quebec 

210,000 

10. 

Halifax, Nova Scotia 

131,300 

11. 

Saskatoon, Saskatchewan 

126,449 

12. 

Oshawa, Ontario 

92,500 

13. 

Sudbury, Ontario 

90,000 

14. 

Burlington, Ontario 

86,000 

15. 

Dartmouth, Nova Scotia 

70,000 

16. 

Sarnia, Ontario 

66,800 

17. 

Trois-Rivieres, Quebec 

65,000 

18. 

Brantford, Ontario 

64,192 

19. 

Oakville, Ontario 

60,141 

20. 

Moncton, New Brunswick 

60,000 


With Quebec cities scheduled for fluoridation, this leaves Vancouver 
and Calgary as the only major cities in Canada without fluoridation. 


Continued on Page 6. 
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Most of the opposing information about community water fluoridation 
originates in the United States. However, the record of fluoridation 
in that country shows that the thirteen largest American cities and 
most other major cities have fluoridation and nine states have 
mandatory requirements for water fluoridation. 

Before 1974 it was conmon in B. C. to require a 60% majority for all 
referenda. This has now been changed to 50% for all issues except 
community water fluoridation. 

The North American pattern of implementation of community water 
fluoridation is towards a non-voting decision. In North America where 
a vote is taken, the percentage is never required to be greater than 
50%. The results of the last two referenda in Vancouver were well over 
50%. 

If 50% had been the voting requirement in B. C. the present state of 
dental health would be considerably improved. Approximately 1.2 million 
British Columbians would now be drinking fluoridated water and B. C. 
would rank seventh instead of last in Canada. 

Appendices A and B are attached for further information. 

It is, therefore, recommended that Council endorse and approve one 

of the following alternatives which are listed in order of 
priority: 

Request a change in legislation which would require 
that all community water systems be fluoridated. 

Request a change in legislation which would permit 
community water fluoridation with a 50% majority. 

Request the appointment of a commission of inquiry 
to review all information relevant to community 
water fluoridation and recommend appropriate 
legislation for B. C." 

The City Manager submits the above report of the Medical Health 
Officer for CONSIDERATION. 


INFORMATION 

3 . Special Program for Preschoolers with Delayed Speech 

The Medical Health Officer reports as follows: 

"The health department provides an assessment and treatment service to 
children with speech problems. They are unable to provide intensive service to a 
special group of children whose speech is considerably delayed. 

The department's speech pathologist in Burrard Health Unit and the staff of 
St, James Day Care Centre have arranged for six of these children to be grouped in one 
class in order to provide a special program. 

For this program to be effective, a special teacher is required, A budget 
of $8,200 for salary and $300 for supplies has been provided by the United Way and 
the Department of Human Resources, St, James Day Care Centre will hire the teecher. 
The United Way money ($4,400) has been paid to the City of Vancouver (account code 
number 3356/520) because the Burrard Health Unit Speech Pathologist will be super- 
vising the program. This money will be paid to the St, James Day Care Centre monthly 
over the next twelve months. 

Your Medical Health Officer submits this report for information." 

The City Manager submits the above report of the Medical Health Officer 
for INFORMATION. 


A. 
B. 
C. 
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4. Preventive Health Measures for Vancouver - 
Perinatal Health Project 


Further to his reports on Preventive Health Measures for Vancouver, submitted to 
the Standing Committee of Council on Community Services on April 29 and June 15, 
1976, and in accordance with the Council resolution of June 22, 1976, the Medical 
Health Officer submits the following report on a Perinatal Health Project: 

" Perinatal means literally around birth . Perinatal health is, therefore, a 
term applicable to the period before, during and following birth. 

The purpose of this report is to provide information about Vancouver's perinatal 
health, to establish what this means in terms of death and disability among the 
newborn and to Indicate to you what is a feasible preventive approach toward 
improving Vancouver's situation. 

Approximately seven per cent of babies born in Vancouver weigh less than 2,500 
grams {5h lbs.), and are called low birth weight babies. The irreduceable low 
birth weight ratio is 2.0 to 2.2%^ Other parts of the world report reaching 
or planning to reach 4.0% to 4.5%. Research has clearly demonstrated that these 
small babies account for about two- thirds of dead and handicapped infants. If 
measures are successful In reducing the numbers of perinatal deaths and reducing 
the number of low birth weight babies, not only are lives saved, but also the 
frequency of some types of mental retardation, cerebral plasy and other forms of 
damage is reduced. The human and financial cost of even a small number of handi- 
capped children is enormous. The Investment in an effective perinatal program 
has a very high cost benefit ratio. 

An analysis of factors which improve perinatal health Include good prenatal care 
by physicians and good hospital facilities for the care of mothers and newborn. 
Poor maternal nutrition , smoking and alcohol consumption have major serious effects 
on the health of newborns . 

It is, therefore, not enough to rely solely on medical and hospital care to deal 
effectively with such factors. If this care had been sufficient, our excellent 
physicians and hospital resources would have yielded results which would have 
compared well with other parts of the world having good medical care. In Finland, 
France and other countries, major priority Is given to programs to assure maternal 
well being during pregnancy. 

I have discussed this problem with the administration and medical staff of St. 
Paul's Hospital, and with them have planned a demonstration program which would 
be an Integrated effort to improve perinatal health. 

A sumnation of this project (hereafter referred to as PART A) is as follows: 

(a) an intensified prenatal class program; 

(b) screening for nutritional adequacy followed by intensive counselling 
and food supplementation as required; 

(c) referral to a group smoking cessation clinic; 

(d) hospital -based sessions to familiarize mothers with hospital procedures; 

(e) follow-up for six months to assist primarily with breast feeding and 
conception control . 


Continued on Page 8. . 
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I "The Health Department over the past four years and prior to developing the plan with 
St. Paul's Hospital has carried out the following work: 

1. Two members of the Department worked with the B. C. Medical Association toward 
the adoption of a policy on nutrition in pregnancy (adopted by BCMA in June 1974). 
This has enabled Health Department teaching to be in agreement with the policy of 
the official body of Medicine. 

2. The Health Department collaborated with the Pacific Health Education Association 
; in the preparation of professional and public education material (completed 

December 1975). This was funded by the Medical Services Foundation. This 
material is in use Province-wide and is now being marketed in North America. 

3. The Health Department worked with the B. C. Dietetic Association in a nutrition 
demonstration project in North Health Unit. This project was completed in March 
1976, and was funded by the Provincial Government and the Medical Services 
Foundation. This project included the demonstration of the practicability and 
benefit of nutrition education during pregnancy. Although the numbers were too 
small for statistical proof of benefit, babies were larger and healthier as a 
result of this service. 

4. Using L.I. P. funding, the Healthiest Babies Possible Project, from the fall of 
1975 to June 1976, was able to reach pregnant women of low income (often immi- 
grants without English skills). Nutrition education on a one-to-one basis using 
non-professional staff succeeded in bringing nutrition education to a group that 
were otherwise often outside the health care network and did not come to prenatal 

c classes. The Health Department has a number of letters of support from physicians 
who began using this service. Within the short life of this project outcome 
evaluation was impossible. It was possible to demonstrate the feasibility of 
this approach to a higher risk group of women. The detailed report of this 
project was submitted to the Community Services Committee on June 15, 1976. 

Our next action was to request funds from the Medical Services Foundation to advance 
the project with St. Paul's Hospital. The Foundation had previously supported two 
related projects (referred to in Items 2 and 3 above), but in spite of a recommendation 
of support from its Medical Advisory Committee did not approve the request on the basis 
that it was already proven and it was now up to Governments to fund such programs. 

The Health Department is in the best position to develop this program having gained 
experience over the past years and having a responsibility for preventive health 
programs in Vancouver. The Department has been successful in developing its own 
knowledge and skills and has also been successful (to the point of exhaustion) in 
securing outside funding. The real issue now is whether to drop the whole matter 
due to lack of funds or to advance this work further with City of Vancouver funding. 

The joint program with St. Paul's Hospital (PART A) will provide a preventive service 
for 300 mothers in each year. These are women who are within the main stream of our 
health care system and have sought early prenatal care from their physicians. We 
expect to be able to improve health in this population. 

A large number of hard-to-reach, low-income women (many of whom are not English 
speaking) are not in the main stream of health care. The special project mentioned 
earlier. Healthiest Babies Possible, was successful in using non-professional, low 
income women under a Nutritionist's direction to provide nutrition education on a 
one-to-one basis to 200 women in eight months. I am proposing as PART B of this 
submission to employ four such people to continue this successful approach. This 
staff could be trained and supervised by the Nutritionist and Nurse employed under 
PART A. 

Although the two parts of this program are directed to two separate target populations, 
they use the same knowledge with the same planned outcome. 


Continued on Page 9. 
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"BUDGET 


PART A (1976 RATES) 


Salaries 

Nutritionist I 
Community Health Nurse I 

Research Assistant (half-time) 
(based on Psychologist II) 

Clerk-Typist II (half-time) 

Fringe Benefits @ 13% 
Auto Allowance 
Supplies & Equipment 
Data Processing 
Food Supplementation 
Printing 

TOTAL - PART A 


Aug. 1 - Dec. 31/76 
(Five Months) 


6,470 
6,035 

3,865 


1,892 

2,374 
750 
500 
625 

1,250 
625 

$ 24,386 


Jan. 1-Dec. 31/77 

(12 Months) 
(Based on 1976 
Rates) 


$ 15,528 
14,484 

9,276 

4,542 

5,697 
1,800 
1,200 
1,500 
3,000 
1,500 

$ 58.527 


PART B (1976 RATES ) 


Salaries 

Three (3) Health Aides 
at $837 per month (P. 6. 12) 
(Includes one pay grade 
for extra language) 

One (1) Health Aide (Supervisor) 
at $874 per month (P. 6. 13) 
(Includes one pay grade for 
extra language) 

Fringe Benefits " 13% 

Transportation (Auto Allowance and 
Public Transportation) 

Supplies and Equipment 

Data Processing 

Food Supplementation 

TOTAL - PART B 


Aug. 1 - Dec. 31/76 Jan. 1-Dec. 31/77 

(Five Months) (12 Months) 
(Based on 1976 Rates) 


$ 12,555 


4,370 


2,200 
500 

500 
416 
833 

$ 21,374 


$ 30,132 


10,488 


5,280 
1,200 

1,200 
1,000 
2,000 

$ 51,300 


TOTAL - PARTS A and B 


$ 45,760 


$ 109,827 
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'SUMMARY 


Perinatal health statistics indicate Vancouver mothers and infants have not attained 
desirable and attainable levels of health. 

The knowledge exists to prevent unnecessary perinatal death and disability. 

The Vancouver Health Department has developed much of the required knowledge and skill, 
and has developed cooperative relationships with professional bodies and health care 
institutions. 

Funding is requested for two parts of a preventive care project to Improve perinatal 
health. 

RECOMMENDATIONS 


N!y recommendations are as follows: 

A* THAT the Perinatal Health Project (Vancouver Health Department/St. Paul's 
Hospital) be approved for two years from August 1, 1976 to July 31, 1978 
(PART A of the Project); 

B. THAT the Perinatal Health Project be augmented by the hiring of four (4) 
Health Aides to continue the work begun in the Healthiest Babies Possible 
Project (PART B of the Project); 

C. THAT the Perinatal Health Projects (PARTS A and B) be funded for two years 
commencing August 1, 1976, and that funds for 1976 1n the amount of $45,760 
be approved. 

The Director of Finance advises that, if this Project is approved, funds are available 
from Contingency Reserve. Funding for 1977 and .1978 will be included in the Departmental 
Budget. Positions provided by this funding would be subject to classification by the 
Director of Personnel Services. The Vancouver Regional and Municipal Employees' Union 
concurs with this report." 


The City Manager notes that this program could be an ongoing expense and submits the 
recommendations of the Medical Health Officer for the consideration of Council as this 
constitutes an increase in the level of service. 


KW COUNCIl ACTION SEE PAGE(S) 


Board of Administi*ation, September 18, 1970 . 
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9. Pacific Centre Limited 

Block 52 Undersurface Lease 

The Corporation Counsel reports as follows: 

"By indenture dated August 12, 1969, made between the City, 
Pacific Centre Limited, The Fairview Corporation (British 
Columbia) Limited, Cemp Holdings Limited and Canada Permanent 
Trust Company, the City leased to Pacific Centre Limited the 
undersurface of certain parts of Howe and Robson Streets for 
the development of the Block 52 parking garage. Section 4.02 
of the Block 52 Undersurface Lease required Pacific Centre 
Limited to construct the improvements in Howe and Robson 
Streets with a certain load-bearing capacity. The specified 
load-bearing capacity is now shown to be inaccurate and 
therefore it is recommended that section 4.02 of the Block 
52 Undersurface Lease be deleted and the following substituted 
therefor : 

'SECTION 4.02 

The LESSEE agreed that it will construct the 
IMPROVEMENTS in conformity with the load-bearing 
capacity requirement stipulated by the LESSOR, 
namely, that the IMPROVEMENTS will be designed 
and constructed by the LESSEE to comply with the 
1965 Standard Specifications for Highway Bridges 
adopted by the American Association of State High- 
way Officials for a live loading designated therein 
as H20-44 and HS20-44 except that such designated 
live loading or relevant live loading shall be 
increased by 25%, and the LESSOR agrees that, provided 
the LESSEE so constructs the IMPROVEMENTS to such 
load-bearing capacity, then, save as provided in 
Section 6.01, the LESSEE shall have no further 
obligation for the support of the streets above the 
LANDS . ' 

This substituted section has been approved by the City Engineer. 

It is further recommended that the City enter into a modifi- 
cation agreement with Pacific Centre Limited, The Fairview 
Corporation (British Columbia) Limited, Cemp Holdings Limited 
and Canada Permanent Trust Company to give effect to the 
change in Section 4.02, such agreement to be satisfactory to 
the Corporation Counsel." 

Your Board 

RECOMMENDS the foregoing report of the Corporation Counsel be 
adopted. 


INFORMATION: 


10. Pollution Control Machinery 
Alberta Wheat Pool 


The following is an extract from the minutes of the Council meeting 
of August 18, 1970: 

"The Board of Administration noted a request from Council 
that it make a report to Council on the timing for the 
installation of baghouses throughout all of the older 
portion of the Elevator." 


Cont/d. 
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BUILDING & PLANNING MATTERS 


RECOMMENDATION 


1. Repeal of District Schedules from the Zoning and 

Development By-law No. 3575 which have been replaced 
by new District Schedules established in the last 
several years 

The Director of Planning reports as follows: 

"As a consequence of developing new District Sche'dules in 
the Zoning and Development By-Law No. 3575, eight District 
Schedules have been replaced. 

These eight District Schedules are listed below: 


(RS-3) One-Family Dwelling District 

(C-2A) Commercial District 

(C-3) Commercial District 

(C-5) Commercial District 

(CM-IA) Commercial District 

(CM-2) Commercial District 

(CM-2A) Commercial District 

(P-1) Parking District 


(previously in the West End) 
(previously along Central 

Broadway) 
(previously in the Downtown) 
(previously along Granville 
Mall) 

(previously in the Downtown) 
(previously along Granville 
Mall) 

(previously in the Downtown) 


The above District Schedules were replaced through the establish- 
ment of the following new District Schedules: 

(W.E.D.) West End District 
(D.D.) Downtown District 
(C-3A) Commercial Distric*t 


The eight old Schedules can now be repealed provided that adjust- 
ments are made to two remaining Schedules as noted below: 

An office building as a conditional use in the (M-l) and (M-2) 
Industrial District Schedules must currently conform to the 
vertical light angle provisions of the (C-3) Commercial District, 
which is one of the District Schedules to be repealed. It is 
therefore recommended that the (M-l) and (M-2) Industrial District 
Schedules be amended as follows: 


a) by deleting the words 'subject to it conforming to the 
vertical light angle provisions of the (C-3) Commercial 
District' immediately after the words 'office building* 
in Section 2, Subsection A. 

b) by inserting Subsection J below immediately following 
Section 1, Subsection H 'Off-Street Loading Spaces' as 
follows : 

'J. Vertical Light Angles for Office Buildings: 

In the case of an office building of more than three 
storeys or 40 feet in height no part of such building 
above the third storey or above 40 feet shall project 
above lines extending toward the building at right 
angles from: 


Cont'd . 
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(1) All points along the ultimate centre line of 
the street (or streets) in front of the site 
and inclined at an angle of 60 degrees to the 
horizontal; 

(2) All points along the rear boundary line of the 
site or the ultimate centre line of the lane 
where one has been dedicated, and inclined at 
an angle of 60 degrees to the horizontal; 

(3) All points along the interior side boundary 
(or boundaries) of the site at ground level 
and inclined at an angle of 70 degrees to the 
horizontal; 

(4) In the case of a corner site all points along 
the ultimate centre line of a flanking street 
or lane and inclined at an angle of 60 degrees 
to the horizontal; 


Provided however that any part of a building shall be 
exempt from the appropriate vertical angle control 
above, if the exempt part of the building: 

(a) has a horizontal dimension of 60 feet or less, 
measured parallel to the street, lane or boundary 
of the site, as the case may be, from which the 
said vertical angle is measured; and 

(b) is not less than 80 feet from any part of the 
same building similarly exempt, measured in the 
same direction as the 60 feet specified in 
clause (a) of this proviso. ' 

RECOMMENDATION ; That the Director of Planning be instructed to apply 
to amend the Zoning and Development By-Law No. 3575 as follows: 

A. That the following District Schedules are repealed: 

(RS-3) One-Family Dwelling District 

(C-2A) Commercial District 

(C-3) Commercial District 

(C-5) Commercial District 

(CM-IA) Commercial District 

(CM-2) Commercial District 

(CM-2A) Commercial District 

(P-1) Parking District 


B. That the (M-l) and (M-2) Industrial District Schedules be 
amended as follows: 

(i) by deleting the words ' subject to it conforming to the 
vertical light angle provisions of the (C-3) Commercial 
District ' immediately after the words 'office building ' 
in Section -2 ,~ S uba e ction A. — _ 

(ii) by inserting Clause J below immediately following 

Section 1, Subsection H ' Off-Street Loading Spaces ': 

•j. Vertical Light Angles for Office Buildings: 

In the case of an office building of more than three 
storeys or 40 feet in height no part of such building 
above the third storey or above 40 feet shall project 
above lines extending toward the building at right 
angles from: , 
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(1) 


All points along the ultimate centre line of 
the street (or streets) in front of the site 
and inclined at an angle of 60 degrees to the 
horizontal; 


^ (2) All points along the rear boundary line of the 
site or the ultimate centre line of the lane 
where one has been dedicated, and inclined at 
an angle of 60 degrees to the horizontal; 

(3) All points along the interior side boundary 
(or boundaries) of the site at ground level 
and inclined at an angle of 70 degrees to the 
horizontal; 

(4) In the case of a corner site all points along 
the ultimate centre line of a flanking street 
or lane and inclined at an angle of 60 degrees 
to the horizontal; 

Provided however that any part of a building shall be 
exempt from the appropriate vertical angle control 
above, if the exempt part of the building: 

(a) has a horizontal dimension of 60 feet or less, 
measured parallel to the street, lane or boundary 
of the site, as the case may be, from which the 
said vertical angle is measured; and 

(b) is not less than 80 feet from any part of the 
same building similarly exempt, measured in the 
same direction as the 60 feet specified in 
clause (a) of this proviso. ' 


C. That the application be referred direct to a Public Hearing 

following a report from the Vancouver City Planning Commission," 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Director of Planning be received and the vohole matter referred 
to a Public Hearing. 


2. Allocation of Kitsilano NIP Funds: Equipment for 
the Kitsilano Area Child Care Society 


The Director of Planning reports as follows: 

"On September 16, 1975 City Council approved the expenditure of up to $59,300 
to purchase and furnish a portable day-care centre for the Kitsilano Area 
Childcare Society. This day-care centre has been constructed and started 
operation on May 3rd, 1976. However, they were only able to get an interim 
permit to operate from Community Care Facilities Licencing because they do 
not have enough of the required equipment to meet existing day-care standards. 
The Society needs approximately $5000 to purchase the equipment required to 
meet the day-care licencing standards (listed in Appendix A). 

The Kitsilano Site Office Coordinator and Kitsilano Citizens Planning 

Committee recommend that NIP funds should be made available to bring this 
facility up to standard. 

CMHC has also reviewed and concurred with this proposal. 
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It is therefore RECOMMENDED that: 

City Council approve the expenditure of up to $5000 (five thousand dollars) 
from the Kitsilano Neighbourhood Improvement Program budget (Social Facilities 
category) to purchase equipment for the Kitsilano Area Childcare Society. 
Cost sharing is as follows: City $1250; Province $1250; Federal $2500." 


The City Manager RECOMMENDS that the recommendation of the 
Director of Planning be approved. 


CONSIDERATION 


3. Strathcona Rehabilitation Project: Proposed Additions 
Administrative Costs - SPOTA (March 1975 to April 1976) 


The Director of Planning reports as follows: 

"The Strathcona Property Owners and Tenants Association has re- 
quested that an amount of $2,000 be paid to the organization 
for expenses incurred on behalf of the Strathcona Rehabilita- 
tion Committee for the period March 1975 to April 1976. If ap- 
proved by the City, the cost of this item would be shared in the 
proportion of 50% by C.M.H.C.; 25% by the Province; and 25% by 
the City. The City's share would therefore be $500. 


The Strathcona Rehabilitation Committee has, during the course 
of 1976, recommended the following items as additions to the 
project. These are listed below with a note of Council's actions 
thereon. 

Estimated Amount Approved 


Item Cost 

(a) Items Approved by Council 

(1) Improvement to 

Strathcona Park 90,000 

(2) Educational Tour for 

Habitat Conference 5,000 

(3) Bilingual Street Signs 5,000 


by Council 


90,000 


2,000 
5,000 


(b) Items Not Dealt With By 

Council (as at July 5, 1976) 

(4) Landscaping: Land 
Surplus to Street 
Requirements (East Side 
Gore Avenue) 

(5) Administrative Costs: 
SPOTA 

(6) Acquisition of Privately- 
Owned Property to Improve 
Linear Park 


5,000 
2,000 


Sxibject to 
negotiation 
of price 
satisfactory 
to City and 
senior govern- 
ments . 


No further recommendations for additions to the project are 
anticipated. 
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Council, on January 21, 1975, approved payment to SPOTA of an 
amount of $2,500 ($2,000 for information, assistance and refer 
ral re the rehabilitation program following closure of the 
site office in June of 1974 and $500 for audio/visual material 
in connection with a proposed U. N. demonstration project in 
the Strathcona area). This cost was shared between C.M.H.C., 
the Province, and the City on the normal 50% - 25% - 25% basis 
The amount now requested covers rental of the SPOTA office for 
meetings of the Strathcona Rehabilitation Committee, and bilin 
gual and community liaison, as described in a letter of April 
30, 1976, from the Strathcona Property Owners and Tenants As- 
sociation, which is circulated for Council's information. 


The Strathcona Rehabilitation Committee, at its meeting of 
April 7, 1976, recommended that the requested contribution 
be approved, subject to provision of a letter explaining in 
more detail the work which had been undertaken and the period 
covered . 

An Up-dated summary of the financial status of the project, 
including allowances for the additional items referred to 
above is : 

Total Estimated 
Budget to Complete 

$ $ 
Administration 500,000 300,000 

Grant/Loans 2,000,000 651,370 

Public Works 2, 000, 000, .> 2,483,598 

Contingencies 130 ,000 557,000 

4,630,000 3,991,968 


Estimated excess of budget over 

expenditures 638,032 

^■^^ Transfer of $300,000 to Britannia Urban Renewal Scheme 
deducted from former Contingency Allowance amount of 
$430,000. 


It is RECOMMENDED that Council approve the addition to the 
Strathcona Rehabilitation Committee project of an amount of 
$2,000 covering expenses incurred by the Strathcona Property 
Owners and Tenants Association for the period of March 1975 
to April 1976, as described in that organization's letter of 
April 30, 1976 and that the City's share of these costs ($500) 
be provided from Urban Renewal funds . " 


The City Manager submits the report of the Director of Planning 
for Council's CONSIDERATION. 


INFORMATION 


4. Family Housing - Apartment Form 

June 1, 1976, Vancouver City Council passed the following 
resolutions: 

"THAT the proposals submitted by the Director 
of Housing with respect to family housing - 
apartment form, be approved; 

FURTHER THAT the Director of Housing be in- 
structed to submit the proposals to the 
Federal and Provincial Governments for 

approval." Cont'd . . . 
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Since that time, discussions have been held with representa- 
tives of both the Federal and Provincial Governments regarding 
funding details. 

There has been some concern expressed regarding financial 
involvement of the City in subsidizing these projects. A 
meeting was held July 9 with representatives from C.M.H.C. 
and the Provincial Department of Housing in an effort to 
determine the specific amount of the City's commitment. 

During this meeting. the Deputy Minister of Housing emphasized 
that he would not be prepared to recommend any form of con- 
tinuing subsidy aside from the 'High Impact Grant.' (It 
was noted that, in fact, the Hight Impact Grant is a repay- 
able, low- interest loan.'* The City therefore will be 
financially obligated to pick up the 'shortfall' between 
the rent charged to the low- income tenants and the 'recovery' 
or market rent. This obligation will continue for as long 
as the units are rented at less than full recovery rates. 
Similarly, if any units are vacant the City will be faced 
with the burden of carrying those costs as well. 

When discussing the options available to the City, the 
Deputy Minister stated that under Section 15.1 of the 
N.H.A. the Province would not 'lease back' any of the 
units — the City, therefore, would be responsible for 
management of all units. 

It was noted by the Deputy Minister during the discussions 
that considering the apparent softening of the rental market 
and the funding attitude of the Provincial Government, re, 
ongoing rental subsidies, this was a 'high-risk' venture 
for the City. It was also noted that with the available 
assistance from the Province and C.M.H.C. the units would 
be renting at only slightly less than market rents (10% - 
15% lower^ and would therefore not be available for those 
families in most need. 

While City staff are concerned about the financial implica- 
tions of this program formal confirmation of C.M.H.C. 
funding has not as yet been obtained. Before carrying out 
a detailed economic analysis of the ongoing subsidies 
reauired, applications have been submitted to C.M.H.C. 
in order to determine whether, in fact, the Federal 

Government is prepared to provide the capital funding for 
these projects. If the results from C.M.H.C. are positive 
a further report will be prepared for Council's consideration 
detailing the cost of these projects to the City. 

With respect to the housing proposals on the City-owned 
RS-1 sites, staff are in the process of making formal pres- 
entations to C.M.H.C. and the Province. Following these 
presentations a decision is anticipated regarding Federal 
and Provincial funding. 

The City Manager submits the foregoing report for the 
INFORMATION of Council. 


CONSIDERATION 


5. Strata Title Conversion Application, 1575 Beach Avenue 

The Acting Director of Social Planning reports as follows: 

On December 2nd, 1975, City Council considered an application from 
Nell B. Cook to convert the apartment building at 1575 Beach Avenue 
to Strata Title ownership. The application was referred to the 
Director of Social Planning with Instructions to report back on 
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the views of the tenants. After interviewing 13 of the 40 tenants 
the Director of Social Planning reported that fewer than the 
required 90% of the tenants requested the proposed coversion. 
Thus, the application did not meet the criterion set by Council 
On June 17th, 1975. 

The criterion stated "That the moratorium on strata title conversions 
be extended for a further year beyond the ex piry date of June 26th, 
1975 to June 26th, 1976 with the one exception that where at least 
90% of the tenants in a rental accommodation request a conversion, it be 
considered." The owner, when so advised, asked that the matter be 
deferred. Council decided that no action be taken on the application 
at that time. 

On March 23rd, 1976 the Strata Title Regulations concerning 
conversion were amended as follows: "That where more than 10% of 
the tenants object to a conversion it not be permitted." 

On May 20th, 1976 the City received a letter (copy attached) from 

William A. Street on behalf of the owner Mr. Cook renewing his 

application for conversion to Strata Title of the apartment 

building at 1575 Beach Avenue. Included with the letter were: 

a statutory declaration of Diane Brady, realtor, stating that she 

has personally spoken to 26 occupants of the building and has 

received from all 26 written notice (copy attached) that they have 

no objection to the application for conversion and that she knows 

of no other tenants who object to the application; a copy of the 

form letter signed by the 26 tenants indicating they have no objections 

to the conversion; and a copy of the memorandum to tenants assuring 

them of a 3 year lease if they do not wish to purchase equity in the 

building. Copies of all of the above are attached. 

Copies of these attachments with a covering letter were sent to 
all tenants on June 14th, 1976. Tenants with objections were 
requested to contact the Social Planning Department by the end of 
June . 

As of July 6th, 1976, 3 tenants (7.5%) had expressed objections 
in writing. One of these tenants who wishes to remain anonymous 
was ^mong the 26 who signed the form letter indicating no 
objection. He says that although he signed the form letter he actually 
does object to conversion but felt obliged to sign. Another tenant 
who also wishes to remain anonymous objects to the conversion but 
does not wish to put it in writing because he fears that if the 
application is approved his tenancy might be jeopardized. A widow 
who signed the form letter of approval said that she and three other 
tenants who are also widows had done so because although they do 
not wish to purchase they have been assured by the owner that they 
will be able to remain as tenants as long as they wish. They have 
been guaranteed a three year lease upon conversion but as far as 
we can ascertain they have no guarantees in writing beyond this 3 
year period. 

Although more than 10% of tenants have expressed reservations or 
lack of support, fewer than 10% of tenants have submitted formal 
written objections to the conversion application. 

The Director of Social Planning RECOMMENDS that : 

City Council approve the Strata Title Conversion 
Application, 1575 Beach Avenue, on condition 

that those tenants who have been given verbal 
assurance that they may remain in their suites, 
are provided with written guarantees to the 
satisfaction of the Director of Social Planning." 

The City Manager submits the above report of the Acting Director 
of Social Planning for Council's CONSIDERATION. 
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INFORMATION 


6. 1931-1933, 1937, 1943 and 1949 Creelman Avenue 

At the July 13, 1976 meeting of City Council, Aldeman Harcourt 
advised that he had received a petition signed by a number of 
residents of Kitsilano Point with respect to the above properties. 
He also advised that he had received a letter from the owners' 
agent for the properties stating thit the owners plan two Four- 
plexes on the site but are awaiting rezoning of the area. The 
agent further indicated that the owners are unwilling to repair 
and paint the properties as ordered by the Building Inspector. 

Council MOVED: 

"THAT the City Manager be requested to immediately 
investigate the statements made by the residents and 
ensure that the houses at 1931-1933, 1937, 1943 and 1949 
Creelman Street comply with the Minimum Standards Bylaw: 

FURTHER THAT the City Manager report to the next meeting 
of Council on this matter, including whether or not the 
developer has met the City's relative Bylaw requirements." 


The Director of Permits and Licenses reports as follows: - 

"These premises first came to the attention of this Department 
at the end of last year. Inspections were carried out with 
the following results: 

1931 - 1933 Creelman Avenue 

1. The porch floor is to be repaired. 

2. Garage is to be repaired. 

3. Paint or preservative is to be applied to the exterior 
walls and trim. 

1937 Creelman Avenue 

1. Missing shingles from the front porch are to be replaced. 

2. Down spouts are to be replaced. 

3 . Paint or preservative is to be applied to the exterior 
walls and trim. 

1943 Creelman Avenue 

1. Porch floors and stairs to be repaired. 

2. Gutters and down spouts to be replaced. 

3. Paint or preservative to be applied to the exterior walls 
and trim. 

1949 Creelman Avenue 

1. Gutters and down spouts to be replaced. 

2. Small amount of rubbish next to garage to be removed. 

3. Paint or preservative to be applied to the exterior walls 
and trim. 
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Clause #6 continued: 


Before the expiry of the notice period, the ownars requested 
an extension of time to enable than to draw plans for replacing 
the housing and to make an application to rezone the area. The 
extension was granted. A Public Hearing was scheduled on the 
rezoning matter early this year but this rezoning application 
was not dealt with and the matter was left in abeyance. 

Further inspections were carried out and Mr. Donald M. Manning, 
architect, agent for the owners was contacted. He advised that 
since the buildings were scheduled for demolition and only 
awaited the rezoning of the area, he and his principals did 
not wish to make any improvements on the properties. He was 
advised that the necessary repairs must be carried out but the 
painting would be held in abeyance until there was further 
clarity on the rezoning. This took place on June 17th and 
rechecks were scheduled for mid- July. In the meantime Mr. 
Manning has written to City Council asking that he be relieved 
of the necessity of carrying out the building maintenance work. 

On July 8th, Mr. Manning made an application for a Development 
Permit to demolish the buildings but the Permit has not been 
issued for no acceptable pleuis have been filed to show re- 
placement housing. Following Council action on July 13th, 
Mr. Manning was Verbally advised on July 15th that all of the 
maintenance work would have to be carried out. Confirmation 
of this will be sent to Mr. Manning and his principals and 
rechecks will follow. The work necessary to comply, with the 
Standards of Maintenance Bylaw has not taken place. 

The petition referred to by Aldermen Harcourt also contains 
addresses other than those on Creelman Avenue. Each property 
has been inspected and orders under the Standard of Maintenance 
By-Law have been issued as necessary. One of these is a vacant 
premises which has been referred to the Fire Warden to have 
boarded up . " 

The City Manager sxibmits the report of the Director of Permits and 
Licenses for Council's INFORMATION. 

NOTE: Petition and letter referred to on file in the City Clerk's 
Office. 


CONSIDERATION 


7- 1055 West 41st Avenue - Development Permit #68796 
Zone: (RS-1) One-Family Dwelling District Schedule 

The Director of Planning reports as follows: 

"On August 18, 1975 Development Permit #68796 was issued to the 
applicant, Dirassar, James & Jorgensen, permitting the construction 
of additions to the existing Louis Brier Personal Care Home & 
Hospital located on this site at the northwest corner of Oak Street 
and 41st Avenue. The additions would be one-storey in height and 
would be located on the East side of the development adjacent to 
Oak Street. The area of the additions would be approximately 
20,000 square feet and would contain 44 personal care units. 

When dealing with the deletion of Section 3, Subsection I3 from 
the Zoning and Development By-Law No. 3575 at a Special Council 
Meeting (Public Hearing) on March 11, 1976, two neighbouring 
property owners of the Personal Care Home & Hospital addressed 
Council and filed a brief containing 62 signatures opposing a 
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(BUILDING - 10) 


Clause #7 continued ; 

Development Permit Application to construct additions to the 
development. They were concerned that the deletion of Section 3> 
Subsection 13 would permit the Director of Planning to permit 
large additions to the hospital. The majority of the objections 
were from residents located in the area west of the development. 

While approving the deletion of Section 3, Subsection 13 from the 
Zoning and Development By-Law No. 357 5, Council also passed the 
following resolution: 

Further that before any development permit is issued with 
respect to additions to the Louis Brier Home & Hospital, 
the Director of Planning submit this matter to Council for 
consideration. 

Since Development Permit #68796 permitting the construction of 
the additions to the existing Louis Brier Personal Care Home & 
Hospital was issued prior to the resolution of Council on March 
11, 1976 and is still valid, the applicant has notified that he 
would be proceeding with the additions (see Appendix 1) as 
permitted under this Development Permit. A Building Permit has 
not yet been obtained for the additions. 

Because of Council's resolution, this request to proceed with 
the additions to the Louis Brier Personal Care Home & Hospital, 
as approved under Development Permit #68796, is submitted for 
consideration. " 


The City Manager submits the foregoing report for the 
CONSIDERATION of City Council. 



Board of Administration, September 18, 1970 
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The Director of Permits and Licenses reports as follows: 

"The Manager of the Alberta Wheat Pool advises that con- 
struction of a baghouse to complete the air pollution 
control of the grain elevator will commence in November 
1970. The installation is expected to be operating by- 
May 1971 - the date on which grain elevators must comply 
with the Air Pollution Control Bylaw is June 1, 1971." 

Your Board submits this report to Council for INFORMATION. 


11. Proposed Nelson Street Bus Service 

The City Engineer reports as follows: 

"On September 9, 1969, Council adopted the following 
recommendation of its Standing Committee on Planning, 
Development and Transportation: 

•That the question of the proposed Nelson Street 
Bus Service be reviewed in approximately one 
year ' s time. ' 

In accordance with the above resolution, the B.C. Hydro 

and Power Authority have reviewed the proposed Nelson Street 

Bus Service. 

In a letter to the City Engineer dated August 26, 1970, 
B.C. Hydro state the following: 

'We find that most, if not all, of the reasons for 
withdrawing a request for approval of this route 
as outlined in my letter of August 19, 1969 (copy 
circulated) remain unchanged. Therefore, B.C. 
Hydro does not intend to renew a request for 
approval of the Nelson Street service in the fore- 
seeable future. ' " 

Your Board submits the matter to Council for INFORMATION. 
RECOMMENDATION : 

12. Sale of Portion of Road N. of 2nd Ave. 

W. of Cambie St. Adjacent to Lot F, Block 279, 
D.L. 526 & leasing Portion of Cambie St. N. 
of 2nd Ave. 


The Deputy City Engineer and the Supervisor of Property and Insurance 
report as follows: 

"On the north side of Second Avenue west of Cambie Street 
there is a small portion of highway which is presently 
excess to our highway requirements and the owner of 
abutting Lot F has made application to acquire it. 

The owner has also made application to lease the 17 foot 
widening strip for Cambie Street north of Second Avenue 
abutting Lot F. 

WE RECOMMEND: 

(a) That the portion of road dedicated by the deposit 
of Plan 11961 as shown outlined red on plan mar- 
ginally numbered LF 4628 be closed, stopped up 
and conveyed to the owner of abutting Lot F, Block 
279, D.L. 526, subject to the following conditions: 
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LICENSES & CLAIMS MATTERS 

CONSIDERATION ; 

1. P.O. 593 D.B. Singh - legal expenses 
P.C. 364 R. Musgrave - legal expenses 

The Director of Legal Services reports as follows: 

" Re; P.C. 593 Singh 

In May of this year I placed an account for legal fees in the 
amount of $4,513.55 before Council at the request of the Police 
Board and had to point out that there was no authority to pay 
the same since the Police Act came in. Council at that time 
supported the Police Board in requesting an amendment which 
would allow Council, in its discretion to pay this account. 

As a result the Charter has now been amended retroactive to the 
date the Police Act came into force and Council is now empowered 
to accede to the request of the Police Board and pay this account 
if it sees fit. Accordingly I am resubmitting the matter for 
Council's reconsideration. 

Re; P.C. 364 Musgrave 

I have received a letter from the Secretary to the Police Board 
indicating that the Board is recommending to Council payment of 
a legal bill in the sum of $20,000. 

The account was incurred with Mr. J. Hogan for his defence of 
P.C. Musgrave on a charge of non-capital murder. The officer 
was acquitted. The account is rendered in considerable detail, 
involving much preparation as well as attending at the prelimi- 
nary hearing, at the first jury trial which ended in a mistrial, 
and at the second trial. In all Mr. Hogan estimates he spent a 
total of some thirty-two working days on the case. The sum of 
$20,000 also includes $2,000 for disbursements." 


The City Manager submits the foregoing report to Council for 
CONSIDERATION. 


(Attached for information is a copy of a report considered by 
Council on June 1, 1976, relating to the claim for legal expenses 
for P.C. 593, D.B. Singh.) 
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(FIRE - 1) 


FIRE AND TRAFFIC MATTERS 

RECOMMENDATION 

1. False Creek Transit Service 


The City Engineer and Development Consultant report as follows: 

"A good level of transit service has always been recognized as an 
essential element of the False Creek development plan, if the full 
potential of this unique inner-city residential environment is to 
be realized. In 1974 and 1975, attemps to negotiate such a system 
with the Bureau of Transit Services were not successful. Since 
February, 1976, negotiations have proceeded with B. C. Hydro to the 
point where a satisfactory service can commence operation after 
August 31, 1976. The purpose of this report is to outline the pro- 
posed service, establish the route and stop locations and authorize 
the necessary financial arrangements. 

I. CITY POLICY 

The philosophy contained within the Official Development Plan 
for Area 6 is to devote a maximum amount of land for the acti- 
vities of people. In keeping with this philosophy and in anti- 
cipation of a high level of transit service, the Phase 1 develop- 
ment has been designed and built with a minimum of roadways and 
parking facilities. 

The success of the transit service envisaged in the planning process 
is dependent upon the existence of sufficient density of population 
and activity to generate enough riders to support the service. We 
believe that ultimately residents, visitors and commercial customers 
in Area 6, Phases 1 and 2 along with other users along the route 
will be able to support a satisfactory transit service from fare- 
box receipts, to the same level as the present transit services 
within the City of Vancouver. 

Initially, however, such a service will require financial support in 
addition to farebox receipts. All ground leases in Area 6 make pro- 
vision or will when drawn, for a levy against the lessee to cover 
a portion of such deficits. We expect that the levy against each 
dwelling unit and per 1,000 sq. ft. of commercial space will not 
exceed $5.00 per month initially, and the need for subsidy should 
be reviewed within three years. 

During the negotiations pertaining to the lease documents, some 
resistance to the transit subsidy clause was expressed by the Spon- 
sors, but they did sign and did request that the False Creek Inter- 
im Council participate in decisions regarding transit frequency, 
routing, cost, subsidy, review periods, etc. 

As Fairview Slopes, Area 10, Granville Island and Marathon proper- 
ties are developed, it is possible that special transit service can 
be provided to these areas and can also, at least initially, be 
supported by a levy as in Phase 1. 


Continued on Page 2. . 
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Clause No. 1 Continued 
II. B.C. HYDRO 

B. C. Hydro agree that the transit service should be extended to 
serve downtown from the outset but the service should initially 

link with transfer points at Broadway/ Cambie and 6th/Granville. 
The first bus should initially be timed to arrive downtown before 
7:00 a.m. weekdays^ before 8:00 a.m. Saturdays and before 9:00 a.m. 
Sundays and holidays^ and the last bus to leave downtown after 11:00 
p.m. 

B. C. Hydro report that the Cambie route into downtown is less de- 
sirable than the Granville Bridge and Granville Mall route. Also^ 
by operating for the full length of Granville Mall^ connection to 
the proposed Burrard Inlet Ferry system is possible. 

To take advantage of the farebox revenue generated by the Ferry 
passengers^ the bus schedule should correspond to the Ferry sche- 
dule which is envisaged as being a fifteen minute frequency. B. C. 
Hydro have suggested that the bus service begin with a thirty min- 
ute headway when the first residents move in^ increasing to a fif- 
teen minute peak and thirty minute off peak as the residential popu- 
lation increases. 

B. C. Hydro are willing to operate the service when the first resi- 
dents move in which will be known as 50-FALSE CREEK SOUTH. 

III. PROPOSED ROUTE 

The initial route provides 2 way service through the Area 6^ Phase 1 
development along a reserved right-of-way between the western and 
eastern enclaves^ with westbound service via Sixth Avenue and Gran- 
ville then northbound via Granville Mall to a lay-over on Cordova 
Street^ and with eastboiind service to Broadway and Cambie via Cambie 
Street/ Broadway to a lay-over on Willow then via Willow and 6th 
Avenue to Heather Square (figure 1). The route will enter and 
leave the Phase 1 development via the entrance at 6th and Oak^ until 
the Alder Street overpass of the railway is completed^ and via the 
Heather Street entrance. Route subject to possible revision after 
initial period. 

The use of Willow Street is important in order to provide service 

to the busiest part of the Broadway core; Vancouver General Hospital^ 

Fairmont Medical Building^ the banks at Broadway and Willow/ etc. 

The Fairview Local Planning Committee ^ while supporting the service 
in principle/ would prefer the bus on Heather Street rather than on 
Willow Street. They are primarily concerned with the noise and fumes 
on a street that is designated for residential development. 

B. C. Hydro report that Heather Street would be unacceptable because 
of prolonged delays resulting from a left turn onto 6th Avenue; the 
only alternate is use of Cambie Street/ which would be acceptable 
operationally but would not serve the Broadway core. They point out 
that the service on Willow would be one-way only/ downhill to mini- 
mize noise. 

The Willow routing on balance seems to be best. 


Continued on Page 3. 
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Clause No. 1 Continued 


IV. ROADWAY REQUIREMENTS 

B, C, Hydro have requested that a nvunber of roadway improvements be 
in place for the beginning of service. Specifically, they have 
requested: 

(a) completion of the left-turn bays on 6th Avenue, at the new 
entrance to Phase 1 west of Heather - this has already been 
included in the street paving budget and schedule approved 
by Council on May 11, 1976 and construction work has 
commenced . 

(b) rebuilding of the 6th - 4th Diversion at 6th Avenue - this 
work has already been included in the City's 1976 Streets 
Capital Budget and construction work has commenced, 

(c) installation of an actuated signal at the 6th - 4th Diversion - 
this was not originally planned, and is estimated to cost 
$20,000. 

(d) rebuilding of Willow from 6th Avenue to Broadway - the com- 
plete required rebuilding cannot be carried out in time for 
the proposed opening of the route. However, resurfacing can 
be done and this is recommended at a cost of $20,000. The 
City Engineer should also be instructed to initiate the re- 
maining works under Local Improvement procedure. 

(e) several parking restrictions at corners and on 6th Avenue, 

and stop signs on 7th and 8th/Willow; these can be implemented 
in the normal manner. 

It is anticipated that the above work can be completed by the end 
of August, 1976. 


V. RECOMMENDATIONS 

The City Engineer and Development Consultant RECOMMEND as follows: 

A. That the transit routes and stops as shown in figures 1 and 2, 
being drawings nximbered ZF 26-1 and ZF 26-2 respectively, and 
attached as Appendices "A" and "B" to this report, be approved. 

B. That the City Engineer be authorized to implement the necessary 
parking restrictions, the installation of an actuated signal 

at the 6th-4th Diversion and the resurfacing of Willow Street, 
at an estimated cost of $40,000., using $20,000. from the 1976 
Streets Capital Budget and $20,000. from the False Creek Streets 
Budget and initiate a Local Improvement for the remaining works 
on Willow. 


Continued on Page 4. 
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Clause No. 1 Continued 

C. That the Development Consultant in consultation with the City 
Engineer, Director of Finance, Director of Legal Services and 
the False Creek Interim Co\incil, continue negotiations with 
B. C. Hydro to determine frequency of service, subsidy and 
method of payment to B. C. Hydro, it being understood that the 
levy per dwelling unit, per liveaboard berth and per 1,000 sq. 
ft. commercial space will not exceed $5.00 per month for a 
period not exceeding 3 years, and it being further understood 
that the arrangement would be reviewed each year within the 
3 year period to determine whether the subsidy could be reduced 
or discontinued. " 

The City Manager RECOMMENDS that the foregoing be approved. 


2, Transit Matters - Park 'n' Ride Bus Service during PNE, 
Marine Drive Service. Stops on Robson Street 


The City Engineer reports as follows :- 

" I • PARK'N' RIDE BUS SERVICE DURING PNE 

In an effort to relieve some of the parking and congestion problems 
associated with the PNE (August 21st - September 6th, 1976) due to 
Inadequate facilities in the general area, PNE officials have arranged 
for six buses from B.C. Hydro to operate a special five minute frequency 
park'n' ride service between the BCIT parking lot in Bumaby, and the 
exhibition grounds. 

This service will operate on Saturdays, Sundays and Labour Day during 
the exhibition period, i.e., a total of seven days, commencing at 
12:00 noon and operating through to 12:00 midnight on each date. 

A routing within the Vancouver city boundary (see attached plan #1) 
has been worked out jointly by B.C. Hydro and your officials. The 
proposed routing is as follows :- 

Inbound: from BCIT via Highway #1, First Avenue, Renfrew, 
Hastings, Lillooet, and Pender, to terminus on 
Windermere ; 

Outbound: from Windermere terminus via Hastings, Cassiar, 
Highway #1 to BCIT. 

At present. First Avenue between Highway #1 exit ramp and Renfrew is 
not a transit route. Council's approval for First Avenue to be used 
by transit vehicles is now being sought. 

In view of the entrance to Playland and the pedestrian signal at 
Windermere and Hastings, a bus terminus on the eastslde of Windermere 
Street south of Hastings Street for the BCIT-Exhibition Park'n' Ride 
Service will be appropriate. Council's approval of a bus stop at this 
location is necessary before the service can use this site as a terminus. 


Continued on Page 5. 
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Clause No. 2 Continued 


II. MARINE DRIVE SERVICE 

On June 29th, it was reported that the #99 Marine Drive Service would 
be replaced by the #800 Midway Connector on July 23rd, with direct 
service to Vancouver International Airport via the Arthur Laing Bridge. 
In recent discussions with B.C. Hydro officials, an expanded routing 
for this new service has been developed, for implementation on Council's 
approval. In order to maintain connections with the Richmond, Granville- 
Victoria, and suburban fastbus services, B.C. Hydro propose to operate 
the westbound route via Marine Drive, then north on Hudson Street, east 
on 71st Avenue, south on Oak Street to Marine Drive, and on to the Arthur 
Laing Bridge. Eastbound, the route is Arthur Laing Bridge to Marine 
Drive, (unchanged) 

Volumes of transferring passengers will be monitored to determine whether 
this extended routing is appropriate. All streets and stops have previously 
been established for transit use; Council approval is required for this 
new service to use this route. 

Ill . STOPS ON ROBSON STREET 


With implementation of the Smithe-Nelson couplet, transit service will 
be provided on Robson Street eastbound from Granville Street. Stop 
locations have now been finalized at Granville Street, Richards Street, 
and Cambie Street, as shown on the attached plan #2. In addition, the 
westbound near-side bus stop at Hamilton Street will be switched to far- 
side, and a new stop will be required on Hamilton Street northbound at 
Robson. 

To minimize bus queuing on Nelson Street, B.C. Hydro are proposing to 
change the layover point of the 933 Lougheed and 980 Bamet Fast Bus 
routes from Nelson to Helmcken. Authorization is now requested to 
establish a stop on the southside of Helmcken at Hornby Street if 
required. 

It is RECOMMENDED that:- 

A. First Avenue between Highway #1 exit ramp and Renfrew Street 
be designated a transit route; 

B. A bus stop be approved on the east side of Windermere south 
of Hastings; 

C. The extended routing of the Marine Drive Service via Hudson, 
71st Avenue and Oak Street be approved; 


The City Manager RECOMMENDS that the above report of the City Engineer be 
approved. 


\ 


D. 


Bus stops be approved on Robson Street eastbound at Granville, 
Richards, and Cambie, northbound on Hamilton at Robson, and 
eastbound on Helmcken at Hornby." 
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FINANCE MATTERS 


CONSIDERATION 

1. Attendance of the Vancouver Fire Department 
Band at the Penticton Peach Festival 


The Fire Chief reports as follows: 

"The Fire Chief has received a request for the Vancouver Fire Department 
Band to participate in the Penticton Peach Festival Parade August 7, 1976. 

Thirty-four bandsmen and one Chief in charge of supervision would attend 
and the cost to the City would be: 

1. a. By Charter Bus (Surrey Bus Service) $720 

b. Driver Accommodation 25 

c. Lunch While Travelling 70 

$815 

or as an alternative: 

2. The men would provide their own transportation as has been done in 
i past years with the City providing a subsidy of $15 each to cover 

' the cost of gasoline - a total cost of $525. 

I The men will provide their own substitutes with no duty time lost to 
■ the City. 

; The Fire Chief points out that the band is the Official Brass Band for 
the City of Vancouver and Council has in past approved attendance at 
the Peach Festival to help maintain the high interest and Esprit de 
Corps of the Band, which for years has provided excellent performances 
for civic functions. Last year, the Band was unable to attend any out- 
of-town parades because of other commitments, and I feel it important 
they gain approval to attend the Penticton Parade this year." 

I The Comptroller of Budgets advises that if this report is approved the 
source of funding will be Contingency Reserve. 

I The City Manager submits the foregoing report of the Fire Chief for 
Council's CONSIDERATION. 


RECOMMENDATION 

2. Jericho Beach Park - Development Funds 

The following report has been received from the Director of Finance. 

"The following is an excerpt from the minutes of the last meeting of the Park 
Board held on Monday, June 28, 1976: 

' JERICHO BEACH PARK - DEVELOPMENT FUNDS 

It was reported that the City Director of Finance has suggested 
to the Mayor that the Board should immediately request the $129,310 
the City has on hand, for development of Jericho, from the sale of 
City property in Block 133 at 2nd Avenue and Sasamat Street. The 
$129,310 represents 25% or the first of four payments to the City 
from the buyer of Block 133. The other three payments will be made 
as follows: 
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25% - 6 months ) 

25% -12 months ) - after approval of subdivision plan 
25% -18 months ) 

Available funds will be utilized to commence landscape works noted 
below in a manner which would not jeopardize future decisions regarding 
disposition of the hangars. Work will be carried out as funds are 
received. 

- continued general clean up and rough grading in eastern 
and southern portion of site (underbrush, debris, fill 
areas, top soil ) 

- initial landscape works on lagoon area south of building 
complex (drainage, grading, planting) 

- Initial planting program to delineate major use zones through- 
out park site 

- continued removal of deactivated utilities 

- initial development of pedestrian/ cycl ist system through- 
out park 

- initial development of playing fields 

- improvements to existing breakwater structure. 

Commissioner DeMoulin suggested that a horseshoe pitch on the eastern 
portion of the site be included in work to be done. 

It was regularly moved and seconded, 

RESOLVED: That the Board request City Council to immediately turn over 

the $129,310 now available to the Park Board so that development 
work at Jericho can proceed, and further that the City Council 
be requested to instruct the City Director of Finance to 
similarly turn over to the Board immediately the balance of 
funds as soon as available, for further development purposes. 

- Carried. ' 

The purchaser of the property has prepaid the six, twelve, and 
eighteen month payments and the total funds are now available, 
in the amount of $500,742.19. 

I would, therefore, recommend that City Council approve the 
Park Board budget request for development of the Jericho Beach 
Park in the amount of $500,742.19, the source of funds to be 
the proceeds received from the sale of the property." 

The City Manager RECOMMENDS approval of the report of the 
Director of Finance. 


3. Harbour Park Site 


The Director of Finance has submitted the following report. 

"On June 15, 1976 Council approved a motion to submit a Plebiscite to the electors 
November 17, 1976, asking the voters whether or not they wish to retain the Harbour 
Park Site at a total cost of $5,000,000. 

The City's total costs related to this site have been accumulated and, subject to 
some final minor adjustments, are as follows, with the total split between the 
development site and the park site. Also shown, is the sources of funds. 
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Clause #3 continued ; 

Total Development Site Park Site 

Original Cost $6,421,300 $4,421,300 $2,000,000 

Interest on Loans 367,520 250,000 117,520 

Taxes (distrib. by area) 443,500 108,500 335,000 

N.H.B. Lease Costs 158,550 - 158,550 

Misc. Costs 37,600 25,500 12,100 

Final Demolition 35,000 35,000 - 


$7,463,470 $4,840,300 $2,623,170 


Sources of Funds 


Borrowing $2,000,000 $ - $2^000,000 

Capital Reserve 4,000,000 4,000,000 

Revenue Surplus 1 ,463,470 840.300 623,170 

$7.463,470 $4,840,300 $2,623,170 

Council originally approved financing of $4,000,000 from Capital Reserve plus 
$2,500,000 from Revenue Surplus, and in addition to this, the voters approved 
$2,000,000 towards the Park Site. 

On the basis of the above figures. Council can ask the voters if they wish to 
spend $4,840,000, approximately, of City funds to make the Development Site a 
Park. This does not provide any funds for the development of the Park. While 
awaiting the results of the Plebiscite, the Site would be held as an asset at 
a cost of $4,840,000, approximately. 

I would RECOMMEND: 

A. That Council approve the sources of funds as indicated, to complete the 
accounting for the costs, subject to final minor variations to be approved 
by the Director of Finance. 

B. That approximately $1,036,000 of the original Council approved allocation 
of $2,500,000 from Revenue Surplus, be returned to Revenue Surplus. 

C. That Council allocate, from Contingency Reserve, an amount of $70,000 for 
the 1976 National Harbours Board lease payment due September 30, 1976. 

D. That Council make representations to the National Harbours Board to get the 
lease payment substantially decreased. 

E. That, if the Plebiscite fails. Council seek to obtain market value rather 
than $4,840,000, for the Development Site. 

F. That Council approve an appropriation of $35,000 for final demolition of 
buildings on the Development Site, the amount being included in the above 
figures." 

The City Manager RECOMMENDS approval of the recommendations of the Director 
of Finance. 


CONSIDERATION 

4. Har court Development Ltd. 

The Director of Legal Services reports as follows: 

"A letter has been received from Mr. Peter Allard on behalf of 
Harcourt Development Ltd. (a copy of the letter is attached) . 

In short he is requesting a ninety-day extension to continue 
negotiations. Alternatively he states that if the City is not 
prepared to grant the extension, the letter is to be taken as 
thirty days' notice to break off negotiations as provided in 
the original proposal letter. 
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(FINANCE - 4) 


Details in the situation are as follows: 

On June 14 the developer requested an extension to July 30 to 
get the agreement signed. On June 15 Council agreed only to 
an extension to June 30. Council has no obligation to grant 
the extension requested. 

In so far as the thirty days' notice is concerned I have to 
disagree that that provision is relevant. Negotiations were 
concluded and an agreement in final form was completed. If 
they are unable to execute it then, in my view, this is a re- 
pudiation or abandonment." 

The City Manager submits the foregoing report to Council for 
CONSIDERATION. 

DELEGATION REQUEST THIS DAY: Committee to Save the Entrance 

to Stanley Park. 


RECOMMENDATION 


5. City Overage Pension Fund - Annuity Scheme 

The Director of Finance reports as follows: 

"On December 1, 1954 the City, upon request by the Unions 
established a plan to provide a temporary pension and an annuity (for 
5 years from age 65) to employees who would not have at least ten years 
of service upon reaching maximum retirement age, and who were not 
eligible for coverage under the Municipal Superannuation Act. The 
annuity payments were made at no cost to the City, but were from the 
employees' monthly contributions with three percent interest credited 
on the invested money. Subsequent to a change in the eligibility re- 
quirements in the Municipal Superannuation Act in 1964 contributions 
from employees ceased. 

Since that time the number of beneficiaries under the scheme 
has reduced to four. Two former employees are receiving annuity pay- 
ments and two employees will become eligible during the next eight 
months. The City has received requests to refund the balance of the 
employees' 'savings' without penalty. The total amount involved would 
be $4,816.53 as at July 31, 1976. The amount available in the fund at 
the present time is $4,296.09. 


From sale of debentures sold ($4,000 City 

of Vancouver 3.75% debentures - maturing 

1977 - 1980) $3,531.20 

Cash on hand 764.89 

Funds Available $4,296.09 

The Comptroller of Budgets advises that 
the balance can be provided from Contin- 
gency Reserve. 520.44 

$4,816.53 


The economic situation has changed since inception of this 
scheme in that at present, premium savings accounts are paying as high 
as 8% interest. Furthermore, the purchasing power of the dollar is 
constantly diminishing. The purpose of the fundjWhich was to protect 
the City's employees on retirement, is thus being defeated by payment 
of low interest on enforced savings. It would therefore be reasonable 
for the City to enable the beneficiaries to withdraw their contributions. 
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(i) The sale price of the closed road to be 
$3,250.00 in accordance with the recom- 
mendation of the Supervisor of Property 
and Insurance. 

(ii) The closed road to be consolidated with 
adjacent Lot F to form one parcel. 

(iii) The purchaser to grant the City a 21 year 
option satisfactory to the Corporation 
Counsel and the City Engineer to re-acquire 
the closed portion of road for the sum of 
$3,250.00 (being the sale price) if required 
for municipal purposes. 

(b) That the 17 ft. widening strip for the west side of 

Cambie Street north of Second Avenue be leased to the 
owner of abutting Lot F subject to the following 
conditions : 

(i) The annual rental to be $215.00 per annum, plus 
all taxes, in accordance with the recommendation 
of the Supervisor of Property and Insurance. 

(ii) Term of the lease to be 10 years subject to 
one year's notice of cancellation if required 
for highway purposes. 

(iii) The lease area to be used for yard purposes - 
no buildings to be constructed upon it. 

(iv) An agreement satisfactory to the Corporation Counsel 
and City Engineer." 

Your Board 

RECOMMENDS the foregoing report of the Deputy City Engineer 
and the Supervisor of Property and Insurance be adopted. 


13. Handbill Advertising Placed on Vehicles 

The Corporation Counsel reports as follows: 

"On September 1st Council passed the following resolution: 

•THAT WHEREAS Section 85 of the Street and Traffic 
By-law states that no person shall place or cause to 
be placed any handbill, dodger, circular, card or 
other advertising matter upon or in any vehicle upon 
a street without permission of the owner or person 
in charge of such a vehicle; 

AND WHEREAS this section has been totally ineffective 
in curbing this form of litter and street pollution 
because a person must be caught in the act of placing 
such handbills, etc.; 

THEREFORE BE IT RESOLVED THAT the Corporation Counsel 
be instructed to bring forward for the consideration 
of Council an amendment to the Street and Traffic By- 
law which will place the responsibility for such litter 
on the company, person or organization on whose behalf 
the advertisement is made and against whom penalties 
can be levied. • 
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Clause #5 continued ; 

I therefore reconnnend that City Covincil vary the terms of the 
Overage Pension Fund Annuity Scheme- to enable beneficiaries to elect to 
withdraw their contributions without penalty and that the City Manager 
be authorized to approve funding of any deficit created up to a maximum 
of $550 from Contingency Reserve. 

The Director of Personnel and the Registered Nurses' Association 
of B. C. , of which one beneficiary is a member, concur with this report." 

The City Manager RECOMMENDS approval of the above report of the 
Director of Finance. 


CONSIDERATION 


Funds for Community Recreation Space in 
Champlain Heights Elementary School 

The Director of Finance reports as follows. 

"The following request has been received from the Vancouver Board of Parks 
and Recreation: 

'Dear Mr. Mayor and Members of Council: 

The following is an excerpt from the minutes of the last 
meeting of the Board held on June 28, 1976: 

. . . " CHAMPLAIN HEIGHTS ELEMENTARY SCHOOL 

It was reported that the School Board requested 
a decision as to whether or not the Park Board 
would be proceeding at any time to double the 
size of the new recreation replacement space 
that is being planned in alterations to the 
Champlain Heights Elementary School. The 
Superintendent agreed to'provide approximately 
$16,000 from the Board capital funds so that 
the project could proceed inmediately . Park 
Board funds are needed now to provide boiler 
room and hallways to serve a future recreation 
addition. 

It was regularly moved and seconded, 

RESOLVED: That the Board approve a 

reallocation of $16,000 from 
unallocated capital funds. 

- Carried. 

It was regularly moved and seconded, 

RESOLVED: That the Board request City Council 
to provide an additional $125,000 
of capital funds from the Champlain 
Heights Areas E & F 'front end' 
cost fund so that the Board may 
enter into an agreement with the 
School Board to plan and build 
immediately the additional needed 
recreation space. 

- Carried. 


Cont'd 


653 


Manager's Report, July 23, 1976 (FINANCE - 6) 

Clause #6 continued ; 

It was noted that the $125,000 will decrease the funds 
that will be needed to provide recreation space in the proposed 
major comtiunity centre complex contemplated to be built in 
conjunction with the proposed new high school to serve the 
proposed new housing areas E & F."...' 

This request for $125,000 to provide 2,500 square feet of additional community 
recreation space formed part of the Park Board's 1976 Supplementary Capital 
submission. However, the item was too low on their priority listing to be 
approved as part of the 1976 Supplementary Capital Budget. 

The Park Board have noted that the $125,000 granted now will decrease the 
funds that will be needed when the community facilities are built for 
Areas E & F of Champlain Heights. Logically, 2,500 square feet provided 
in Champlain Heights Elementary School this year should reduce the square 
footage needed in the future community centre complex by 2,500 square feet. 
Given inflation in construction costs be1»<een 1976 and the year the community 
centre is built, this could mean a dollar^saving to the City in provision 
of community recreation space. If the Park Board request is approved it 
should be on the understanding that the square footage in the cormiunity 
centre planned for Areas E & F will be reduced by 2,500 square feet. 
Current estimates place the square footage of this facility at 22,000 square 
feet. 

If this request is approved. Council should increase the 1976 Champlain 
Heights Capital Budget by $125,000. The source of funds for this would 
be the Champlain Heights Interim Financing Reserve. 

The following is submitted for consideration: 

a) That the 1976 Champlain Heights Capital Budget be increased 
by $125,000 so that the Park Board may provide an additional 
2,500 square feet of community recreation space in Champlain 
Heights Elementary School. The source of funds for this is 
to be the Champlain Heights Interim Financing Reserve. 

b) That the space requirement for the community centre to be provided 
in the community services complex for Areas E & F of Champlain 
Heights will be reduced by 2,500 square feet to approximately 
19,500 square feet." 


The City Manager submits the above report for the CONSIDERATION 
of Council. 


INFORMATION 


7. B.C. Pavilion, P.N.E. 

The Fire Chief and the Director of Finance submit the following report. 

"City Coiincil at its meeting of June 29, 1976 when considering the City 
Manager's Report dated June 25, 1976 passed the following motion: 

•THAT the Fire Chief be requested to meet with the P.N.E. Board as a 
result of his inspection of the B.C. Pavilion and subsequently appear 
before Council with a further report.' 

The Fire Chief reports as follows: 

On Wednesday, July 14, 1976 a meeting was held with P.N.E. President, 
Alderman Sweeney, P.N.E. Manager, John Rennie, senior P.N.E. staff and 
myself. 

After a discussion in which numerous deficiencies, both in life safety 
and property protection were identified, a joint inspection of the 
building was made. 

Cont'd . . . 

J 



Manager's Report, July 23, 1976 (FINANCE - 7) 

Clause #7 continued ; 

Alternatives for achieving desired fire safety were given and considered 
The consensus of those present was - 

(a) The numerous deficiencies that required extensive modifications to 
meet life safety requirements would require substantial costs and 
yet would contribute little to improve property protection. 

(b) The installation of a ccxnplete sprinkler system would achieve the 
desired objectives in providing both life safety and property pro- 
tection. This approach would also satisfy Underwriters by a sxib- 
stantial reduction of risk. 

Alderman Sweeney and Mr. Rennie are in agreement with items (a) and (b) 
and have advised me they will now proceed to obtain sprinkler estimates. 
Mr. Rennie wishes Council to know his agreement with me requires approva 
of the P.N.E. Board, and at a later date he will report to Co\ancil on 
this matter. 


The Director of Finance reports as follows: 

On June 29, Council passed a resolution asking the Director of Finance to report on 
the feasibility of deleting the B.C. Pavilion from insurance coverage and allowing 
the PNE to insure it separately, if they so wished. 

I have checked with our insurance brokers and they advise me that the underwriters 
would have no objection to the City deleting the B.C. Pavilion from the City assets 
being insured. 

From the point of view of protecting existing City assets, whether those assets are 
particularly useful or not (as compared to valuable), it is my opinion that the City 
should insist on the installation of a full sprinkler system being installed in the 
building and the building being insured for full replacement value. However, Coiincil 
is certainly at liberty to delete the insurance coverage on the building. 

The above report is submitted for Council's inTorm^tionV" 

The City Manager submits the foregoing report of the Director of 
Finance and the Fire Chief for Council's INFORMATION. 


RECOMMENDATION 


8. Stenographic Position - Comptroller of Accounting 
The Director of Finance reports as follows: 

"In November, 1974 City Council approved the reorganization of the Comptroller 
of Accounts Division into two separ ate Divisio ns of the Finance Department, 
Budgets Division and Accounting Division. 

The Stenographer position was assigned to the Comptroller of Budgets^ and Council 
was advised that Stenographic assistance would be required in the Accounting 
Division but an attempt would be ma de to pro vide this need within the staff 
complement assigned to the Accounting Division. 

The Accounting Division, comprised of 31 staff, has been in operation for 
approximately 18 months and although every attempt has been made to provide 
this assistance the Comptroller of Accounting advises that proper stenographic 
assistance is required at this time. It is anticipated that one position 
(Clerk Typist II) will not be required with the advent of automated bank 
reconciliations, which should take place in mid 1977. 

This report will recommend that a Clerk Steno position be established immediately 
in the Comptroller of Accounts Division of the Finance Department and that a 
Clerk Typist II position be deleted in 1977 when an autonated bank reconciliation 
is established. 


Cont'd 
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The costs and savings are as follows: 



1976 

1977 

Annual 

Salary (1976 - 5 months) 

$ 3,028 

$ 9,744 

$ 9,744 

Fringe Benefits 

394 

1,266 

1 ,266 

Less: Salary & Fringe Benefits 

$ 3,422 

$11,010 

$11,010 

- Clerk Typist II Position 


3,785 

11,010 

* Increased Cost 

$ 3,422 

$ 7.225 



Furniture and equipment will be provided from Surplus Stores for the new position 
until the Clerk Typist II position is vacant except for an additional amount of 
$400.00 required to upgrade a manual typewriter to an electric. 

A copy of this report has been provided to the Business Manager of the Vancouver 
Municipal and Regional Employees Union. 

RECOMMENDATIONS 

Therefore, the Director of Finance RECOMMENDS that: 

A. One new Clerk Steno II position be established in the Comptroller of Accounting 
Division of the Finance Department subject to classification by the Director 
of Personnel Services. 

B. The estimated 1976 cost of $3,822 be provided from Contingency Reserve. 

C. One Clerk Typist II position in the Comptroller of Accounting Division be 
deleted when the automated bank reconciliation is established (anticipated 
mid 1977)." 

The City Manager RECOMMENDS approval of the foregoing report of the Director of 
Fi nance. 

FOR COUNCIL ACTION SEE mi{VltCit^J 


A-B 
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PERSONNEL MATTERS 
INFORMATION AND RECOMMENDATION 


Four-Day Week - Turn Down Traffic Volume 

the City Engineer and the Director of Personnel Services report as follows: 

'At its meeting of May 18, 1976, Council approved the following recommendation 
of the City Engineer with respect to altered staff working hours in connection 
with the Turn Down Traffic Volume project. 

" (a) Council approve implementation of a program of changed work 
hours for City Hall and Health Department employees, sv±>ject to 
the restrictions stated above" 

Covmcil also requested the City Manager to report back for Information. 
SURVEY OF DEPARTMENTS 

Subsequent to Council's approval, the City Manager surveyed the City's Department 
Heads, asking them to report back to him the extent to which it would be feasible 
for their Inside and Excluded staffs to work a four-day week for a trial period. 
The results of this svirvey were as follows: 

Percentage of Staff Who 
Department Could Work a 4-Day Week 

City Clerk's 8 % 

City Manager's Office 67 

Engineering 74 

Fineuice 69 

Fire 50 

Health 80 

Law 100 

Permits & Licenses 78 

Personnel Services 100 

Planning 100 
Queen Elizabeth Theatre 
Social Planning 

TOTAL 75 % 


The Outside Boards were also informed of Council's action and are presently con- 
sidering the extent to which they could participate. The Vancouver Piablic Library 
has been eicperimenting with the four-day week in certain sections for the past 
18 months. At present, some 18% of the Library eni)loyees are working a four-day 
week with successful results. The Park Board is actively investigating the 
possibility of its employees being rescheduled to work a nine-day fortnight. The 
Superintendent of Parks has reported that about 50 employees in the central office 
could work a fo\ir-day week. The Police Board is also reviewing the extent to which 
its civilian employees could work a four-day week. No final report has been 
received, but initial indications are that it would be feasible for only a small 
proportion of the staff. However, Communications Operators have been working a 
nine-day fortnight on a trial basis for several months. 


RESTRICTIONS 


The resolution passed by Council on May 18th was subject to three restrictions 
vrtiich were stated in the City Engineer's report and which are as follows: 

(i) No overall increase in cost to the City 

Several Department Heads expressed concern that efficiency might suffer in 
certain areas as a result of the revised work schedule, but could not be 
certain of this until ea^^erience was gained during the trial period. 
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Li) 


ii) 


The Director of Finance made the following prediction of additional costs 
in his Department: 

"We are of the opinion that in the Accounting Division, particularly in 
Payroll, additional costs will be incurred. This is based on a knowledge 
of the flexible hovirs currently enforced in the Library. The payroll 
clerks in the Library have indicated that the workload has increased by 
one third since the introduction of flexible hours and, it should be 
remembered, that not all of the Library staff are on the system. The 
Payroll Supervisor reports there is more work for payroll clerks and 
departmental administrators, in particular with regard to attendance 
reporting. Staff forms for quits and starts must show the date of the 
month of commencement or termination, plus hours worked per day. Attendance 
reports must show the days and corresponding hours where any payroll 
adjustment is required. (Some of these comments may not fully apply to 
a four-day work week coit^ared to flexible hours, but there could be 
severe problems where staff are working a mixture of four and five-day 
work weeks . ) 

In the Paymaster's office, it is suiticipated that more cheques would be 
returned by departments due to employee absence (that is when paydays 
fall on an eir{)loyee ' s day off) . To comply with City regulations , if a 
cheque is not distributed directly to the employee, it must be returned 
to the Paymaster, and we would not entertain a change in this procedure 
for reasons of audit control. 

It is our opinion that the efficiency of the Payroll Branch will suffer 
as a result of a fovir-day week for en^loyees with City Hall open five 
days a week. " 

However, we are hopeful that these anticipated extra costs will be compensated for 
by the savings involved in the anticipated improvement in sick leave e:q>erience as 
a result of the four-day week. Such an iniasovement occurred among the Fire Wardens 
vhen they changed to a four-day week in 1975. 

Hours of work, holiday adjustments and other working conditions to be acceptable 
to the unions. 

A Letter of Understamding concerning these matters was approved by the V.M.R.E.U. at 
a special membership meeting on July 14, 1976 and has now been signed by the Director 
of Personnel Services and the Business Itonager of the V.M.R.E.U. , A similar Letter 
is now being considered by the Registered Nurses Association of B.C. and no difficulty 
is emticipated in gaining their approval. 

All changes to be temporary for the duration of the Turn Down Traffic Volume project 
(the end of 1977) and cancellable by the City or the Unions before that date, if 
either party finds the operation of the scheme vmacceptable after a suitable trial. 


Th4 Letter of Understanding referred to above contains the following statement: 

" - - - The period from August 9, 1976 to December 31, 1976 shall be 

considered a trial period. At amy time subsequent to December 31, 1976 either 
the City or the V.M.R.E.U. may request in writing that the work schedule revert 
to that which was in effect prior to August 9, 1976 and such reversion shall 
i occxir no later than 30 days after receipt of such request by the other party." 

Ttiu City Engineer and Director of Personnel Services provide the above report for the 
IN] iORMATICWr of Council and RECOMMEND that the four-day work week be implemented where 
possible, commencing August 9, 1976. " 

Th'J City Manager RECOMMENDS that the foregoing reco mm endation of the City Engineer and 
thi Director of Personnel Services be approved. 


FOR COUfiOL ACTION SEE PA5E(S)i'.<26 
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(EROPERTIES 


PROPERTY MATTERS 


INFORMATION 


1, Offer to Purchase City-ovmed Lot 

N/W Corner of Prior Street & Jackson Avenue 

The Acting Supervisor of Property & Insurance reports as follows: 

"Subsequent to a meeting with a Property & Insurance represen- 
tative on May 31, 1976, a letter dated April 31, 1976^ 
from Pastor Annie L. Girard to the City Clerk requesting 
further consideration of her offer to purchase the subject 
property was referred to the Acting Supervisor of_ 
Property & Insurance for preparation of a report to^" Council, 


This unimproved property was the subject of a City Manager's 
Report, Property Matters, March 5, 1976 (attached) which 
dealt with an offer from Pastor Girard to purchase the 
subject property for the sum of $5,000.00. The Acting 
Supervisor of Property & Insurance recommended against both 
the sale and the sum offered for the following reasons: 

(a) The acquisition of the City's lot does not provide 
the abutting owner with a site of sufficient size 
under the present zoning and development by-law 
for a church development. 

(b) The sale of the lot at one-fifth of its market 
value would be to a private individual as the 
Church does not own the abutting lot. 

(c) The uses to which the lot would be put as indicated 
to this office by the prospective purchaser are 
either a lawn or a parking site which can be 
accomplished by: 

(i) a garden permit at $11.50 per ann\im. 
(ii) a lease. 

(d) The estimated market value of the lot is $25,000.00 
and the disposition of the land for such uses to 

a private individual at a fraction of its worth is 
unwarranted. 


City Council, at its meeting on March 23, 1976, after hearing 
the delegation by Pastor Girard, resolved: 

'THAT the request of Pastor Girard be denied and 
she be asked to consider entering into an 
appropriate lease arrangement with the City 
regarding Lot A, Subdivision 17 and 18, Block 
103, D. L. 196, Plan 197, situated on the North- 
west corner of Prior Street and Jackson Avenue. ' 


A representative of the Property & Insurance Office met 
with Pastor Girard on May 31, 1976, to discuss Council's 
suggestion. Pastor Girard advised that she was not really 
interested in leasing the property and such a possibility 
was not pursued. The matter of her desire to purchase the 
property was discussed further and she was advised that 
there appeared to be an increase in the market value of 
land in the district, attributed to the rezoning of the 
area from RT-2 (Two-family dwelling district) to RT-3 
(Two-family dwelling district) , and that the current 
market value of the subject property was estimated at 
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Clause #1 Continued; 


approximately $40,000.00. Pastor Girard took exception 
to the suggested increase in market value as she was of 
the opinion that the City could not raise the price 
during continued negotiations. She also restated her 
reason for holding the Church property in her own name 
as being permanence of tenure for her position as Pastor. 


The Acting Supervisor of Property & Insurance maintains 
the recommendation against sale of the subject property, 
to Pastor Girard for the reasons previously stated and 
the increase in market value," 

The City Manager submits the foregoing report of the Acting 
Supervisor of Property and Insurance to Council for INFORMATION. 


DELEGATION REQUEST: Pastor Annie L. Girard 


2, DEMOLITION - 323 5 Point Grey Road 

The Acting Supervisor of Property & Insurance reports as follows:- 

"I have received and opened quotations from various contractors 
for demolition of the structure listed below and have awarded 
the contract to the low bidder, as noted :- 

Successful City To 

Property Project Bidder _PaiL_ Code No. 

3235 Point Grey Rd. Point Grey Merchant $1,285.00 #4189 

Lot 21 E. h & 22, Road Water- Contractors Ltd. 

Block 4, D.L. 540 front 

Development 


The City Manager has confirmed the above contract and submits the fore- 
going report of the Acting Supervisor of Property & Insurance to Goxmcil 
for INFORMATION, 


RECOMMENDATION 


3. SALE OF PROPERTY - 

N/S Pender Street between Woodland and Commercial Drives 


The Acting Supervisor of Property & Insurance reports as follows: 

"The following offer to purchase has been received by the Acting 
Supervisor of Property & Insurance as a result of the City's 
call for tenders and is recommended for acceptance, being 
the highest offer received." 


Cont*d • • • 
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Lot 15, Subdivision C, Block 14, D.L. 183, Plan 631 
North Side of Pender St. , between Woodland and Commercial 


NAME 


APPROXIMATE 
SIZE 


SALES 
PRICE 


TERMS 


CONDITIONS 


Prior 

Development 
Ltd. 


33' X 122' 


$41,700. 


Cash 


Property is above 
street level , 
bulkhead agreement 
required. 


Sale subject to 
monthly tenancy 
for surface 
parking. 


The City Manager RECOMMENDS that the foregoing offer to purchase, 
being the highest offer received, be accepted and approved under 
the terms and conditions set down by Council. 


4. DEMOLITION OF IMPROVEMENTS - 511 East Georgia Street 

The Acting Supervisor of Property & Insurance reports as follows: 


"The subject property. Lot 30, Block 85, D.L. 196, was acquired 
by Resolution of Council November 14th, 1967, as an advance 
purchase, future redevelopment project. Senior government 
funding for such projects was subsequently cancelled. On May 1st, 
1973, it was sold to the Provincial Government along with a 
number of other Strathcona Area properties and was then repur- 
chased on November 5th, 1975, at the request of the Province. 

The site has dimensions of 25' X 115' and is improved with 
a one-storey frame workshop-type building, erected in 1951, 
with a floor space area of approximately 980 square feet. 
Zoning is RT-3 (Residential) . 

Although the structure is in fair condition for its age and 
type, it is contrary to Zoning and, as it is now vacant, it 
is considered that the structure should be demolished and 
the site made available for sale. 

It is also understood that the 25' X 7' portion of Georgia 
Street, abutting the Southerly boundary of the subject is now 
surplus to the Engineer's road requirements and that he would 
consider a request that this portion be closed, stopped up, 
and consolidated with the subject site. 

It is therefore, 

recommended that the Supervisor of Property & Insurance be 
authorized to demolish the structure on Lot 30, Block 85, 
D.L. 196 and following confirmation of the Engineer's require- 
ments and the proposed consolidation of his surplus lands 
with the subject land, the consolidated parcel be offered for sale." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Acting Supervisor of Property & Insurance be approved. 


Cont'd . , 
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5» Strathcona Rehabilitation Project - 

Lease and Landscaping of an Area on Gore Avenue 


The City Engineer and Director of Planning report as follows: 

"There is an unusually wide back boulevard (between sidewalk and property 
line) on the east side of Gore Avenue between Pender Street and Keefer Street. 
The Strathcona Property Owners' and Tenants' Association (SPOTA) has proposed 
that this area be landscaped to improve one of the main approaches to the 
Strathcona Neighbourhood. This proposal was mentioned in the City Manager's 
report of April 9, 1976, on additions to the Rehabilitation Project but was 
not formally advanced at that time so that details could be developed. 

SPOTA is prepared to undertake the construction and maintenance, using 
volunteer labour. Parks and Recreation have agreed to provide design and 
supervision of construction. The Strathcona Rehabilitation Committee supports 
the proposal and recommends that the provision of materials be an additional 
shared-cost item under the Strathcona Rehabilitation Project. The Federal 
and Provincial partners have approved this. The estimated cost of these 
materials is $5,000, of which the City's share is $1,250. 

It is proposed that the area involved, as shown on the attached sketch, 
be leased to SPOTA for a nominal rental of $1 per year. A similar area south 

of Keefer Street, abutting McLean Park Housing, i_s leased t o the B.C . Housing 

Management Commission for a noinlnen_dollar. The Acting Supervisor of Property 
and Insiirance conc\irs with this rental. 

It is unusual for an area of street to be leased to other than the 
abutting property owner. In this case, therefore, the lease should be subject 
to SPOTA's first obtaining the consent of the two abutting owners. 

SPOTA has been an active and responsible partner in the Rehabilitation ' 
program. Nevertheless, a lease to any non-profit society does not have the 
assured permanence of a lease to an abutting property owner, and we must 
consider the possibility of the City inheriting this landscaped area at 
some future time. Council would then have to chose either removing the 
improvements or assuming their maintenance. With this in mind, the Parks 
Board will aim at a reasonably low-maintenance t design. They estimate 
the annual cost of maintenance by the City would be $1,250 to $1,500 
per year (1976 dollars, estimated prior to detailed design)* 

There is a bronze plaque commeworatlwg the Massey Award won by the City 
for the Strathcona Rehabilitation Project. The SPOTA Executive favour the 
proposed landscape area as a location for this plaque. The location seems 
appropriate although the plaque might have to be moved at some future time 
if the area were to be developed for street purposes. The mounting will 
be designed to fit into the landscaping. 

A revised estimate of Strathcona project costs, including an allowance 
for the proposal described in this report, and two other additional items 
(proposed property acquisition for linear park and administrative costs) 
is as summarized below: 

Total Estimated 


Budget to Complete 

$ $ 

Administration 500,000 300,000 

Grant/Loans 2,000,000 651,370 

Public Works 2,000,000 2,483,598 

Contingency Items 130,000 ^^ ^ 557.000 

4,630,000 3,991 ,968 

Estimated excess of 

budget over expenditures 638,062 


ContM • • • 
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Clause 13 Cont/d . 


The By-law as it presently stands exhaust the authority 
contained in Section 319(e) of the Charter and to give 
effect to the above proposal, i.e. to expand the area of 
responsibility would require a Charter amendment and I 
propose to include an appropriate amendment when Charter 
amendments are brought before the appropriate Committee 
of Coiincil. 

I therefore recommend that the resolution of September 1 
be referred to the appropriate Committee when proposed 
Charter amendments are considered." 

Your Board 

RECOMMENDS that the foregoing recommendation of the Corporation 
Counsel be adopted. 


14. Freeway Connection - Georgia Viaduct to 
Highway 401 - Appointment of Social 
Planning Sub-Consultant 

On July 21, 1970, City Council adopted the report of the Board of 
Administration dated July 17, 1970, recommending the appointment 
of Mr. W. B. Mundy of the City Social Planning/ Community Development 
Department as Social Planning Sub- Consultant on the Design Team 
carrying out the above study. 

However, Mr. Mundy resigned from City service on August 17 and has 
left Vancouver, thus necessitating the appointment of a substitute 
Social Planner to the Study Design Team. 

The City Engineer, Director of Planning, and Director of Social 
Planning/ Community Development report as follows: 

"The prime Consultant, Phillips, Barratt, Hillier, Jones 
and Partners , has submitted the name of Mrs . Nancy Arwyn 
of the Department of Social Planning/Community Development 
for the approval of Council for appointment to the Design 
Team. The terms and conditions of her appointment would 
be the same as were approved by Council for Mr. Mundy, as 
outlined in the Board of Administration report of July 17, 
1970 (copy circulated). 

The appointment of Mrs. Nancy Arwyn is satisfactory to 
your officials. 

We therefore RECOMMEND the appointment of Mrs. Nancy Arwyn 
as Social Planning Sub-Consultant to the Study Team be 
approved on the same terms and conditions as approved by 
Council on July 21, 1970, for Mr. W. B. Mundy." 

Your Board 

RECOMMENDS the foregoing report of the City Engineer, the 
Director of Planning and the Director of Social Planning/ 
Community Development be adopted. 


Manager's Report, JvlLj 23, 1976 


(PROPERTIES - 5) 


Clause #5 Continued ; 


(i) Transfer of $300,000 to Britannia Urban Renewal 
Scheme shown as deducted from the contingency 
category. 

It is recommended (noting some possibility of the City inheriting 
the improvements in the future): 

A. That the area of Gore Avenue indicated on drawing LF7217-A (attached) be 
closed, stopped up and leased to the Strathcona Property Owners' and 
Tenants' Association subject to the following: 

1. SPOTA to first obtain the consent of the two abutting owners in a form 
satisfactory to the Director of Legal Services, 

2. the lease to be for landscaping as a public space with any construction 
or excavation being first approved by the City Engineer, 

3. the lease area to exclude the existing vehicular crossing. The existing 
pedestrian accesses to the abutting properties to be maintained, 

4. the area to be maintained in a neat and tidy condition, 

5. the lease to provide for the City placing the Massey Award Plaque 
within the leased area, 

6. the lease to run for ten years, subject to cancellation by the City 
on six months notice if required for municipal purposes and a utility 
easement to be retained over the entire lease area, 

7. the annual rental to be one dollar ($1), 

8. the lease agreement to be satisfactory to the Director of Legal Services 
and the City Engineer; 

B. That the provision of materials for this landscaping be approved as an 
additional cost-shared item under the Strathcona Rehabilitation Project, 
with the City's share estimated at $1,250 coming from Urban Renewal 
Capital ; 

C. That the bronze plaque commemorating the Massey Award be located within the 
leased area." 


The City Manacjer REC0M>€NDS that the above -^ecommendationa 6f tihe CJity 
Engineer and Director of Planning be approved, 

6, Extension of Lease for Parking Purposes: 
E/S Fir Street between 6th and 7th Avenues 

Tl;e Acting Supervisor of Property & Inaurance reports as follows: 

"The above City-owned property. Lots C,D & E, Block 290, D.L. $26 forms part 
of the Granville Bridge Ri^t-of-Way and has been leased to Oswald Smith 
Holdings Ltd. for parking purposes since November 1, 1955. 

The lease expired on October 31 , 1975, at which time the rent was increased 
from $191.00 per month, plus taxes, to $323.00 per month, plus taxes. The 
lessee has overheld on a month to month basis. 

The lessee has asked for a 5 year extension of the lease and the City Engineer 
concurs . 

The Lot was blacktopped by the lessee at his expense some years ago. It is 
above grade and the banks, which have never been landscaped, are an eyesore. 
In addition, the Lot is flanked by a gravel walk which involves the City Bogineer 
in hif^ maintenance costs. 


Cont'd • • • 
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Clause #6 Continued; 


The lessee would like the lot landscaped and a concrete sidewalk installed. After 
negotiation, the following agreement has "been reached wherehy ^Off) of the cost of 
landscaping and sidewalk construction is home hy the lessee and SOfo hy the City. 


USE 

TERM 

RENT 

IMPROVEMENTS 


CANCELLATION 


RENTAL REVIEW 


LIABILITY 


REPAIRS 


Customer and employee parking 
5 years from August 1 , 1 976 

For the first 2^ years, $323.00 per month, plus taxes as 
if levied. 

Lessee to landscape site as detailed in tender for 
$2,765.00, submitted hy David Hunter on October 7, 1975. 

Lessee to request City Engineer to install P.C. concrete 
sidewalk on east side of Fir Street between 6th & 7'th 
Avenues (estimated cost: Jl+OOO.OO). 

Lessee to pay David Hunter and City Engineer for this 
work and submit receipted invoices to the Supervisor 
of Property & Insurance. 

City to bear ^Qffo of cost of these improvements up to a 
maximum of $3,500.00 by way of a deduction form the rent, 
amortized over 5 years at 9fo interest calculated semi-annxially 
(72.38 per month for $3,500.00). 

City to have right to cancel lease on six months notice. 
In this event, the unamortized portion of the City's share 
of landscaping and sidewalk costs to be paid to the lessee. 

In 2j- years and to be market rental value billed on the basis 
of a flat rate plus taixes as if levied, less amortization 
of City's share of landscape and sidewalk costs. 

Lessee to hold City harmless against damage caused by 
objects or dust falling off Granville Bridge or ramps. 

Lessee to carry Public Liability Insurance in an amount 
satisfactory to the Supervisor of Property & Insurance 
and to the Director of Legal Services. 

Lessee to keep blacktop in good repair and to maintain 
landscape area. 


RIGHT OF ENTRY 


BY-LAVS 


City Engineer to have right to entry at any time for the 
purpose of repairs to the ramp. No compensation payable to 
lessee for any disruption caused. 

Lessee to obey all City By-Laws including obligation to remove 
snow from sidewalks. 


The Acting Supervisor of Property & Insurance is of the opinion that the foregoing 
proposal is realistic and will result in the improvement of an unsi^tly area 
Tmder the ramp. 

The Property Endowment Fund Board has examined this proposal ^.n light of an 
ongoing study for better utilization of bridgehead lands. This particular 
property is situated directly under the Fir Street ramp and a use other than 
parking would not be compatible with the location and the ramp supports. 

Recommended that this property be leasea to Oswald Smith Holdings Ltd, 
on the above terms and conditions. 

Trie City Manager RECOMMENDS that the foregoing recommendation of the Acting 
Supervisor of Property & Insurance be approved. 


Cont'd 


Manager's Report, July 23, 1976 (PROPERTIES - 7) 

7, Antoinette Lodge - 535 East Cordova Street 

Amendment to Occupancy Criteria and Hiring of Staff 


The Acting Supervisor of Property and Insurance reports as follows: 


"Council on October 30, 1973 approved the recommendation of 
the Standing Committee on Housing and Environment : - 

'That City Council endorse the development in 
the Skid Road area of a further public housing 
project similar to Oppenheimer Lodge (F.P. 19); 
development of the proposed project to be on 
the usual Federal-Provincial-Municipal cost-sharing 
basis for such projects with the City acquiring 
land for same. ' 


Completion of this facility is now scheduled for approximately 
one month following settlement of the construction labour 
dispute. The design is for 78 housekeeping units similar to 
those provided in Oppenheimer Lodge. 

Management is the responsibility of the City through the 
Property and Insurance Division. 

It is proposed to operate the Antoinette Lodge in conjiinction 
with the Oppenheimer Lodge under the same manager. Additional 

staff requirements are for one Assistant Residence Manager 
and one Building Service Worker !• 

The criteria for occupancy, established for Oppenheimer Lodge 
in March 1973, set a maximxam allowable income of $250.00 per 
month, for those qualifying for tenancy. 

Since 1973 the Mincome allowance has increased to the current 
level of $26,5.00 per month, therefore disqualifying the 
majority of applicants. 

To adjust for this increase and to permit automatic adjustments 
in the future, and, also, to allow for minor supplementary 
income, it is proposed to amend the maximum allowable income 
level at Oppenheimer and Antoinette Lodges to 130% of Mincome. 

It is recommended that : - 

1. Council authorize the^iLi^ing of the following additTonal 
staff for Antoinette Lodge :- 

one Assistant Residence Manager 
one Building Service Worker I 

2. Council authorize amendment of the occupancy criteria 
for Oppenheimer Lodge and Antoinette Lodge by altering 
the maximiam income level from $250.00 per month to 
130% of Mincome. " 

The City Manager RECOMMENDS that the foregoing recommendations of 
the Acting Supervisor of Property and Insurance be approved-land that 
the matter of additional staff classification be referred to the 
Director of Personnel Services, 


• Demolition of Vaca nt Dwelling - 3293 Findlav Street 


The Acting Supervisor of Property & Insurance reports as follows: 

"The above property. Parcel 1, Block J, D. L. 753, is located 
in the triangular block bounded by 16th Avenue, Findlay 
Street and Commercial Drive, part of which block is under 
consideration as a family housing site. This property was 
purchased for consolidation with that portion of the block 
required for this purpose. 


Cont'd 


Manager's Report, July 23, 1976 


(PROPERTIES 


Clause #^ Continued ^ 

The dwelling, erected in 1929, is a single-storey frame 
dwelling containing only 3 rooms. It has been vandalized 
and is in very poor physical condition. It is estimated 
that $8,000.00 would have to be spent on repairs to bring it 
up to minimum by-law requirements. Because of the poor plan 
and the limited accommodation this dwelling provides, it is 
not considered advisable to carry out this work. 

It is recommended that Council authorize the demolition of 
the vacant dwelling at 3293 Findlay Street »*' 


The City Manager RECOMMENDS that the foregoing recommendation of 
the Acting Supervisor of Property & Insurance be approved. 


FOR COUNCIL ACTlCi-I SEE mmtQjk 
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MANAGER'S REPORT 


DATE 


July 19th, 1976 


TO: 


VANCOUVER CITY COUNCIL 


SUBJECT- TEMPORARY CLOSURE OF ALEXANDER STREET 
FOR GASTOWN FARMER'S MARKET 

CLASSIFICATION: RECOMMENDATION 

The City Engineer reports as follows :- 

"For the past three years, the Gastown Merchant's Association have received 
permission to close to vehicular traffic, Alexander Street between Maple Tree 
Square and Columbia Street, every Sunday, during the simmer, for a Farmer's 
Market . 

Many events take place in Gastown each year and this year, with Habitat 
celebrations, many more were included. In the welter of arrangements for 
these items, formal application for the Farmer's Market was overlooked, yet 
the event was implemented on July 4th, 1976. No difficulties have been 
experienced and a formal application has now been received. 

The duration of the market is proposed for every Sunday, from July 4th, 1976 
to October 31st, 1976, during the time period 8 a.m. to 8 p.m. 

Transit is not affected by this closure and there are no objections to the 
proposal from a Police or Traffic Engineering standpoint. Further, public 
acceptance of this market has been most favourable. 

It is, therefore, RECOMMENDED : - 

That the Gastown Merchant's Association be permitted to close to 
vehicular traffic, Alexander Street frcnn Maple Tree Square to 
Columbia Street, each Sunday during the time 8 a.m. to 8 p.m., 
and for the period of July 4th to October 31st, 1976, for the 
purpose of holding a Farmer's Market. Such permission to be subject 
to the following conditions :- 

A, The applicants enter into an arrangement satisfactory to the 
Director of Legal Services, indemnifying the City against 
any claim that may arise from holding the activity; 

B, The cost of temporary traffic Controls be borne by the 
applicant; 

C , The cost of any street cleaning required over and above normal 
street cleaning be borne by the applicant; 

D, That licences required by the Department of Permits and Licenses 
be obtained; 

E, Any food concessions be approved by the City Health Department." 

The City Manager RECOMMENDS that the above report of the City Engineer by approved. 


FOR COUNCIL ACTION SEE PA6E(S)i^ 
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July 1976 

TO. Vancouver City Counci.l 

GU.UECf: Street Closure in Gastovm to Accommodate a Bicycle Race 

CLASSIFICATION : CONSIDERATION : 

The City Manager Gubraits the following report of the City Engineer: 

"In a letter dated July 23, 1976, Mr. A. Bov;en, President of the 
Gastovv'n Merchants' Association, 1 Alexander Street, requests that certain 
streets in Gastown be closed to vehicular traffic on Monday, August 2, 1976 
from 12:00 mid-day until 6:00 p.m. to accommodate a bicycle race. The 
streets requested to be closed are: 

Powell Street from Colunibia Street to Carrall Street 

Water Street from Carrall Street to Abbott Street 

Abbott Street from Water Street to Cordova Street 

Columbia Street from Cordova Street to Powell Street 

Carrall Street from Cordova Street to Maple Tree Square 

Cordova Street (north side only) from Abbott Street to Columbia Street. 

The proposed race is the same as has been held for the last three years 
and no traffic problems were encountered. Further, the applicant requests 
thcit costs for signing and barricading and streetcleaning be borne by the 
City. The estimated cost for this work is S13OO (Monday, August 2nd being 
a statutory holiday, triple time is involved). 

Transit will be affected by the street closure, but B. C. Hydro feel 
the event can be accommodated by detouring some buses and by utilizing a 
cor.sd-off bus lane on Cordova Street similar to previous years. 

The Police Department will provide special attention for the event and 
the organizers will provide marshalls along the route to assist with pedes- 
trian control. 

There are no objections to the proposal from a Traffic Engineering 
standpoint. 

Should Council approve the applicant's request to close to vehicular 
traffic, Powell Street from Columbia Street to Carrall Street, Water Street 
from Carrall Street to Abbott Street, Abbott Street from Water Street to 
Cordova Street, Cordova Street from Abbott Street to Columbia Street, Colum- 
bia Street from Cordova Street to Powell Street and Carrall Street from Cor- 
dova Street to Maple Tree Square on Monday, August 2, I976, from 12:00 mid- 
day to 6:00 p.m.; such approval should be subject to the following conditions: 

1. The applicant enter into an arrangement satisfactory to the 
Director of Legal Services indemnifying the City against all 
claims that may arise from the proposed closure. Such in- 
demnity to be in the form of Insurance in Vvrhich the City of 
Vancouver is named insured. 

2. The cost of any street cleaning required over and above normal 
street cleaning be borne by the applicant. 

3- Any food concessions be approved by the City Health Department. 

The cost of temporary traffic controls he borna by the applicant. 

Should Council decide in favor of the applicant's r-squest for free services, 

it is suggested this be done in the form of a grant in order that funds iray be 

apjiortioned to the applicable appropriations. . In this case. Item (2) and ('4) 
or" the above would not apply. 

The Comptroller of Budgets advises there are snfficienL funds in 
contingency reserve to provide for thi.s cost of City services. 

The Police and Engineering departments have repeatedly requested a 
siihnission of the formal application so that sufficient time would be 
available to process it through Council. The submission was finally 
made- at 3:30 on Friday, necessitating another late report. Council may 
wist; to ask the Gnstown Merchants to plan their street activities in time 
to r llow lor urocessini' . " mts 

FOR COUNCIL ACTION SEE PAGEfS) 
K. City Manager submits the matter to Council for CONSIDERATION. 


TO: 


VANCOUVEP CITY COUNCIL 


CLASSIFICATION: Recommendation 

SUBJECT: Sale of Property S/S 18th Avenue West of 

Renfrew W/S Howe Between Pacific and Drake Streets 


The Acting Supervisor of Property & Insurance reports as follows : 

"Offers to purchase were received by the City Clerk 
as a result of the City's call for tenders, and v/ere 
opened in public July 26, 1976. 


Recommended that the following offers to purchase be 
accepted and approved under the terms and conditions 
set down by Council, being the highest offer received." 


Lots 12 & 13, Block L, Sec. 44, T.H.S.L. Plan 4395, 

Situated S/S of 18th Avenue - West of Renfrew. 

Approx. Purchase 

NaiT:^ Size Price Terms 

Paragon Lot 12 - 33' x 110' $34,750.00 City Terms 

Hotres Ltd. ^3 _ 29- x 110' $30,750.00 

Lots 22, 23 & 24, Block 111, D. L. 541 

Sit.: W/ S Howe St., Between Pacific & Drake Sts. 

Cozan 

Enterprises 75' x 120' $230,100.00 City Terms 
Ltd. 


The City Manager RECOMMENDS that the foregoing recommendation of 
the Acting Supervisor of Property & Insurance be approved. 


FOR CCUMCll ACTION SEE PAGE(S)...6. Qj ^ 
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M^^NAGER' r> UKPORT 

.July 7, 1976 

TO;, x^ancouver City CouncJ.I 

SU BJEC T ; Jericho/Locarno Area 

Blocks 129 & 130, D.L. 540 

C LAS S I F I CAT ION J Re convrne iida t i on 


The City Engineer and the Acting Supers/'isar of Property & 
Insurance report as follows s 

"City Counci]. on September 16, 1975; approved a recoininenda- 
tion of the Standing CommitteG on Planmng & Development 
dated August 28, 1975, as fotLows; 

'A„ That Alter nati'^'^e A, inclndirig the following be 
proceeded with: 

( i ) Blo cks 130 and 12 9 to _be_ dispofeed of by way _of 
prepaid leases for ixngle-family ^ thereby 
providing fimds tor Jericho Park development/, 
subject to the concurrence of the Park s Board; 


(ii) Locarno Park Extension co be retained as a 

local park serving ir.he immediate neighbourhood; 

(iil) Community BuiJders Ltd,, and the City to 

proceed with joint or separ ate subdivision of 
approximately twenty (20) single-family lot.Sf 
measuring approximately 55' x 115', and City- 
owned property ai: 2nd. Avenue and Sasamat Street 
to be subdivided to provide ten (10) single- 
family lots of similar size, po ssibly involving 
min or exchange o f lancis betwe en them; the lot 
size to be appr oved by the App ro ving Officer , ' 

The properties included in A (i) j,above, located in Blocks 
129 and 130 have been purchased at various times since 
1953 for both park and highway our.poses. Excluding the 
four most easterly lots in Block. 130^, there remain a total 
of ten parcels for lease. Four of these are improved with 
single-family dwellings and one irs improved with a two- 
storey store and apartment building. The balance are vacant. 

Further with regard to A (i) above ,r the Board of Parks and 
Kecreation considered the matter and by letter dated 
November 19, 1975, advised Council of the results of the 
Board's meeting of November 17, 1975 resolved as follows: 

'1. That the Board of Parks and Recreation concurs with 
Alternative A, Clause (i) of the reccmjuendations 
made by the City Council's Standing Committee on 
Planning and Development which was approved by 
Council at its regular meeting of September 16, 197 5, 
amended to read as follows: 

'All City-owned lots in Blocks 130 and 129, 
except the four most easterly lots in Block 130 
be disposed of by v;ay of prepaid non-renewable 
and non -extendable leases containing a clause 
granting to the City the right to repossess all 
or any part of the leasehold property required 
for park or recreation purposes upon giving 
fair and reasonable notice and paying or giving 
fair and reasonable corapensacion to the lessee. 


JERICHO/LOCARNO AREA 
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such leases to be used for single- family homes 
and, subject to the said clause, to be for terms 
not to exceed 50 years; further, the proceeds 
of such leases to be credited to the Park 
Board's Jericho Park development fund'... 

and 

2. That the City proceed to dedicate the said four 
easterly lots in Block 130 to park land and to arrange 
with the owners of the other lots in Block 130 to 
grant the City the right of first refusal in the event 
of any proposals being made to any such ov/ners for 
purchase of their lot(s)... 

and 

3. That the City proceed to stop-up all the street ends 
north of Hadden Avenue and North-West Marine Drive 
and dedicate the same to park land... 

and 

4. That the Board conduct a feasibility study concerning 
a proposal to reclaim land covered by water lyincj to 
the north of the beach north of Blocks 129 and 130 

in similar manner to the reclamation of lands at 
Spanish Banks which have already been carried out. ' 

The Property S Insurance Office Investigated the effect that 
the foregoing Park Board conditions would have on the 
conveyance of this property by way of prepaid lease. The 
result of the investigation was that the conditions proved 
to be too restrictive and the Acting Supervisor of Property 
and Insurance, by letter dated June 21, 1976, advised the 
Parks Board of the following: 

(a) That the term should be increased to 60 years minimum. 

(b) That the inclusion of a cancellation clause was too 
restrictive. 

(c) Obtaining first refusal options from the remaining 
privately-ov7ned property would be costly and not 
necessary. 

Item #3 of the Board's letter of November 19, 1975 suggests: 
"that the City proceed to stop-up all the street ends north 
of Hadden Avenue and North-West Marine Drive and dedicate 
the same for park land. 


The street ends are presently dedicated and must remain as such, as they 
contain utilities to high water mark which must be serviced. The City 
Engineer has no objection to their continued use for parking purposes. 
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As can be seen on the attached sketch plan, the east end 
of Block 129 and the west end of Block 130 are zoned C~l 
Comrtiercial . The possible rezoriing of all or part of this 
area back to RS-1 Residential has been investigated and will 
be the subject of a separate report to Council, It is 
proposed that the affected City lots be withheld from lease 
pending determination of the proposed rezoning. 


In addition, the City Engineer proposes a slight road 
realignment at the easterly end of Block 130, however ^ this 
realignment only affects the four lots that are to be 
retained for park purposes. This matter too will be the 
subject of a separate report to Council. 


By letter dated June 30, 1976, the Superintendent of Parks 
and Recreation has advised that the Parks Board agreed that 
the revisions proposed by the Acting Supervisor of Property 
and Insurance should be received, there not being any 
negative reaction to the changes in terms- Ha also. sees no problem 
with the street ends xanaining dedical-ed and used for parking as in the 
past o 


j-n consideration of the foregoing, the City Engineer and the 
Acting Supervisor of Property and Insurance RECOMMEND that: 

1. The City-owned properties in Blocks 129 & 130 not 
affected by the road realignment and rezoning 
proposals be disposed of by way of prepaid leases 
for one period only of 60 years and that the 
Acting Supervisor of Property and Insurance be 
authorized to advertise the properties for lease, 
incorporating the necessary terms and conditions 
to the satisfaction of the Director of Legal 
Services. 

2. FURTHER, that the net proceeds from the prepaid leases 
be allocated to the Park Board's Jericho Park 
development fund. 

3. The street ends remain dedicated to permit servicing of utilities 
and be used for parking purposes as in the past. 


The City Manager RECOMMENDS that the foregoing Recommendation 
of che City Engineer and the Acting Supervisor of Property & 
Insi;rance be approved. 


FOR COUNCIL ACTION SEE PA6E(S)...!^2 
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Board of Administration, September 18, 1970 (WORKS - 8) 


15 . Local Improvements - Initiative Principle 
First Step 

The City Engineer reports as follows: 

"I consider it advisable to carry out the following projects 
as Local Improvements: 

Pavement and Curbs 

Cypress Street, Cornwall Street to 4th Avenue 

Tyne Street, ¥/S Lane north of 49th Avenue to 54th Avenue 

E/S, 48th Avenue to approximately 110 ft. south of 53rd Ave. 

49th Avenue, Tisdall Street to Main Street, except between 

Cambie Street and Ontario Street 

49th Avenue, Main Street to Eraser Street 

49th Avenue, Eraser Street to Knight Street except between 
Elgin Street and Inverness Street on the N/S and between 
Ross Street and Inverness Street on the S/S 
49th Avenue, Knight Street to Victoria Drive 

Pavement Only 

Alberni Street, Chilco Street to Denman Street 

Lane Pavement 

Lane south of 12th Avenue, Ash Street to Cambie Street 
Lane south of 38th Avenue, Osier Street to the lane west 
of Oak Street, and the lane east of Osier Street, lane 
south of 38th Avenue to the lane north of 41st Avenue 
and Lane north of 41st Avenue, Osier Street to the lane 
east of Osier Street 

P.C. Concrete Sidewalk 

Eraser Street, E/S, 30th Avenue to Durward Avenue except 
approximately 99 ft. abutting Lots 3A, 4A and 5A, Block 
2, D.L. 391/2. 

P.C. Concrete Sidewalks on School Collector Streets 

Killarney Street, E/S, 43rd Avenue to 44th Avenue 
St. George Street, ¥/S, 53rd Avenue to 55th Avenue 

The City's share of these improvements is available in the 1970 
Capital Budget." 

Second Step 

The Director of Einance submits the following report on the financial 
arrangements : 

"In accordance with the provisions of the Local Improvement 
Procedure By-law, I am submitting the City Engineer's report 
dated September 4, 1970. 

The estimated total cost of these improvements is |807,482 
and the City's share of the cost is 1607,553. 

I have to report that the necessary financial arrangements 
can be made to carry out this work." 

Your Board has decided that it is desirable to undertake the projects 
referred to and RECOMMENDS that: 

(a) The reports of the City Engineer and Director of 
Einance be adopted. 


Cont/d. 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


I 


JULY 8, 1976 


A meeting of the Standing Committee of Council on Planning and 
Development was held in the No. 1 Committee Room, Third Floor, City 
Hall, on Thursday, July 8, 1976 at approximately 2.00 p.m. 


PRESENT: Aid. Bowers, Chairman 

Aid. Bird 

Aid. Cowie 

Aid. Har court 

Aid. Kennedy 

CLERK TO THE 

COMMITTEE : M. L. Cross 


INFORMATION 

1 (A) Monthly Status of Rezoning Applications . 

The Committee considered a memorandum dated June 30, 1976 (on 
file in the City Clerk's Office) from the Director of Planning for- 
warding the report on the monthly status of rezoning applications. 

With respect to Item 17, the rezoning for Kitsilano Point, the 
Director of Planning was requested to prepare a time-tadDle that 
would allow this to be enacted within the current year. 

The Committee requested the Director of Planning to come back 
to the Committee after the Public meetings with a discussion of the 
issues prior to the applications to rezone a portion of RM-3 and to 
eunend the height of RM-2 Multiple Dwelling Districts going forward 
to Public Hearing. 

RESOLVED: 

THAT the monthly status of rezoning applications report 
as of Jxine 30, 1976 be received, taking account of the 
discussion this day. 


1 (B) Status of Processing Development Permit Applications . 

Members of the Committee questioned Mr. A. Floyd, Development 
Permit Group Leader, currently acting for the Zoning Planner, re the 
current situation regarding a slowdown in the issuance of development 
permits. Mr. Floyd advised that the staff situation is now improving 
with nine of the ten approved positions filled. There is extra time 
involved in the processing through other departments. Citizen involv- 
ment causes some delay. 

Mr. Spaxman, Director of Planning advised that some difficulties 
arose when applications were filed for developments in areas cxirrently 
under study in the Department i.e. Kitsilano Conversion Area. 

RESOLVED: 

THAT the verbal report on the status of processing 
development permit applications be received. 
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2. Development Permit Application #73755 - North Foot of Cambie 
Street Manatee Charters. 


The Committee considered a report of the City Manager dated 
June 15, 1976 (on file in the City Clerk's Office) in which the 
Director of Planning advises a development permit application is 
being processed in the normal manner for 'the installation of a 
49-berth marina and permission to place a temporary trailer to be 
used as an office on the site'. The Department is prepared to approve 
the application for a limited period not exceeding five years subject 
to the surfacing of the parking area, provision of landscaping and 
satisfactory sewage disposal arrangements. 

RESOLVED: 

THAT the report of the City Manager dated June 15, 1976 
be received. 


3. Development Permit Application #74301, 2775 Commissioner 
Street - Columbia Containers. 


The Committee considered a report of the City Manager dated 
June 22, 1976 (on file in the City Clerk's Office) wherein the 
Director of Planning advises that a development permit application 
for the erection of a 20' x 40' workshop building is being processed 
in the normal manner. The Department is prepared to approve the 
application subject to the Company complying with the landscaping 
conditions of the previous applications and the exterior finish being 
compatible to the finish of the silos. 

RESOLVED: 

THAT the report of the City Manager dated June 22, 1976 
be received. 


RECOMMENDATION 

4. Fairview Slopes - Continuing Community Involvement . 

The Committee considered a report of the City Manager dated 

June 15, 1976 (copy circulated) wherein the Direc tor of Pla nning 

recom mends that a formal Fairview Slopes Pla nning -Committee be 
.endorsed as the focus for continuing communit y involvement m 
.planning and dev elopme nt matters in the Fairvie w slopes. I t~i:s" 
recommended the committee have tne same membership as the existing 
oonuulttee . 

Members of the Committee agreed that there should be a citizens' 
committee to be involved with the development of the Fairview Slopes. 
They should be kept informed of developments and if they wish to hold 
meetings. City staff and elected officials could be invited to attend. 
The Committee felt that the citizens' committee should not be a formal 
committee endorsed by City Council. 

RECOMMENDED: 

THAT the Fair view Slopes Planning Committee be encouraged 

to continue Informally as the focus for continui ng community 
invoiTjeraent' in planning and development matters in~Fairview 
Slopes. 
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5 . Chinese Cultural Centre Project 

The Committee had before it a report of the City Manager 
dated June 22, 1976 (copy circulated) which was submitted to 
the Committee for consideration. 

In the report, the Director of Planning summarizes City 
actions and planning policies affecting the proposed centre and 
comments on the feasibility and cost of land assembly for the 
proposed site. For information a position paper on Area 3, False 
Creek was circulated. 

Present for the discussion were the following representatives 
of the Chinese Cultural Centre: 

Dr. S. Wah Leung, Chairman 
Mr. J. Wai , Vice-chairman 
Mr. B. Thom, Secretary 
Mrs. M. Chan ) 
Mr. W. Lee ) Directors 
Mr. G. Mark ) 

Mr. Thom advised the Committee that discussions have been 
continuing with all three levels of government. The Cultural Centre 
representatives are requesting that the City make a commitment for the 
land for the project. With the aid of a model, he described the 
various components of the proposed centre. 

Members of the Committee agreed that the privately-owned land 
should not be acquired by the City for the project. 

Parking is a major concern of the whole Chinatown area. The 
Chairman noted that any development permit for the project would be 
conditional on the provision of parking. 

It was suggested that the City-owned lands including the Pender- 
Keefer Diversion be leased for 60 years at $1.00 per year with 
any portion to be used for senior citizens housing not included in 
the nominal rental but made available on the terms that would normally 
prevail. The City would receive a share of the retail proportionate 
to the value of the City land donated. 

After discussion, the Committee 

RECOMMENDED 

A. THAT the City-owned lands Lots 1-4, Block 14, D.L. 196 and 
the Pender-Keef er Diversion Road be approved as a site for 
the proposed Chinese Cultural Centre project, subject to 
the centre being available to the public generally; 

B. THAT a 2 year option be given to the Chinese Cultural Centre, 
on the following bases : 

- that portion to be used as the cultural centre 
to be leased for 60 years at $1.00 per year 
nominal rent, 

- an equitable formula to be worked out with respect 
to the land to be used for commercial purposes , 

- the portion of the land to be used for senior 
citizens' housing to be cost shared in the normal 
manner. 

C. THAT the Director of Legal Services and the Supervisor of 
Property and Insurance report back on appropriate detailed 
terms of agreement for the proposed lease of the property 
involved, including any costs arising from the closure of 
the Pender-Keef er Diversion; 
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D. THAT the existing Pender-Keef er Diversion Street allowance, 
be closed when the new South By-pass roadway is completed 
to Pender Street and the land involved consolidated as 
part of the proposed Chinese Cultural Centre site; 

E. THAT the False Creek Area 3 position paper forming part 
of the Manager's report dated June 22, 1976, be received 
for information, and that City Council enourage the further 
co-operation of the various concerned parties in the 
realization of redevelopment and a major recreational park 
amenity for the area, associated with the Chinese Cultural 
Centre project. 


6. Future Use of Gabriola Mansion 


The Committee had before it a report dated June 30, 1976, which 
the City Manager submitted for consideration. In the Manager's 
report the Director of Planning outlines two development alternatives 
as follows : 


A « "Concept discussed at Public Hearing 

i) Deed the southerly 1/2 block to the City of Vamcouver. 
Gcibriola Mansion would be preserved and Angus i^artments 
razed to create a public park (now or at some future date). 

ii) Redevelop the northerly 1/2 block for condominium 

apartment development in accordance with existing RM-4A 
zoning. 

This would include a transfer of density rights from the 
southerly 1/2 block. 

Implications of this scheme include the following: 

i) The city could in the long run gain a needed public 
park and full control over the future of historic 
Gabriola Mansion. 

However, at a time when the City is experiencing a 
shortage in rental accommodation immediate implementation 
would mean a loss of some 48 units of moderate cost 
rental accommodation contained in the Angus Apartments 
building. 

ii) There would be direct costs to the City for renovation 
and management of Gabriola Mansion (owner's estimate 
is $500,000). 

B « Current Dominion Construction Co. Proposal 

i) Retain the southerly 1/2 bl6ck in private ownership, 

with both the Gabriola Mansion and the Angus Apartments 
preserved. 

The Gabriola Mansion would be extensively renovated- and 
used as a prestige restaurant. 

ii) Redevelop the northerly 1/2 block. Both high emd low 
rise building forms are being considered. 

This involves a rezoning to effect partial transfer of 
development rights from the southerly 1/2 block. 


676 

Report to Council 

Standing Committee of Council 

on Planning and Development Page 5 

July 8, 1976. 


Clause #6 Continued: 


Implications of this scheme include: 

i) There would be no new public park area created. 

ii) There would be no direct cost to the City for 
renovation or management of either the Gabriola 
Mansion or the Angus Apartments . " 


Mr. J. Coates of the Central Area Division stated the purpose 
of the report was to determine Council's present intention with 
respect to this site in order that the owners can be advised on 
' what basis rezoning and redevelopment of the site can be proceeded. 

Mr. G. Grais, Dominion Construction and Mr. C. Ben tall, Architect 
provided a model of their current concept. 

j The Heritage Advisory Committee at its meeting of June 28, 1976, 

I endorsed Dominion Construction's concept as an economic measure to 

ensure the preservation of the mansion as an extremely valuable 

heritage building. 

Members of the Committee felt that the original concept of 
j deeding the southerly k block to the City with the owner obtaining 
[ transfer of development rights to the northerly h block, should 
I stand. 

After considerable discussion, the Committee 
RECOMMENDED 

THAT the following guidelines be approved as a basis for 
rezoning and redevelopment of the block bounded by Davie, 
Cardero, Pendrell and Nicola Streets: 

a) The maximum floor space ratio for the block to be 2.2, 
measured in accordance with the provisions of the West 

i End Official Development Plan; 

b) Density rights above the ultimate development for the 
Gabriola Mansion on the southerly block to be 
transferable to the northerly ij block; 

' c) The entire southerly h block to be transferred to City 
j ownership; 

i d) Commercial use of Gabriola Mansion should be entertained, 
j especially those which minimize traffic generation, 

! provide public access and which are in keeping with the 

character of the building, e.g. prestige restaurant; 

e) The Angus Apartments to be retained as rental acconmiodation 
for the time being, with a review in five years for park 
purposes. 

INFORMATION 


7. Central Waterfront Zoning 

The Committee considered an Information report of the City 
Manager dated June 30, 1976 (copy circulated) in which the Director 
of Planning outlines the proposals for the format and content of , 
the Central Waterfront Zoning. 


Contld. 


Ml 
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Mr. J. Coates, Central Area Division described the progress 
of the Department in refining the 24 policies of the Waterfront 
Advisory Committee in order to obtain the 3rd Reading from the 
G.V.R.D. for the amendment of the G.V.R.D. plan designation of 
the waterfront between Cardero and Main Streets from "industrial" 
to "urban" and to correspondingly amend the City's zoning by-law. 

A preliminary Draft Official Development Plan for the Central 
Waterfront dated July 8, 1976 was distributed at the meeting to 
Committee members (copy circulated) . Mr. Coates advised that the 
content of the Plan is developing continually as discussions with 
other parties are held. Members of the Committee suggested that 
more information should be included in the Plan with respect to 
movement systems. 

Outstanding issues to be resolved are population projections, 
protection of views and maintenance of the foreshore from extensive 
I filling. 

Mr. Coates provided diagrams indicating the following types of 
views; and the heights of buildings that may be permissible: 

"a) 'gunbarrel' views springing from well back 
of the waterfront 

b) 'general amenity' views from street ends 

c) 'panoramic' views from selected points on 
the waterfront. " 

After discussion, the Committee 

"^RESOLVED 

A. THAT the report of the City Manager dated June 30, 1976 
and the Draft Official Development Plan dated July 8, 1976 
be received and the Director of Planning be instructed to 
seek further resolution of the outstanding issues with 
G.V.R.D. officials and others for report back in August 
with a firm by-law recommendation. 

B. THAT the Director of Planning, in consultation with the City 
Engineer, include in the Official Development Plan, more 
information with respect to movement systems. 


The meeting adjourned at approximately 4:15 p.m. 

FOR COUKCIl ACTION SEE PAGE{S) .ii^fiL 
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A special meeting of the Standing Committee of Council on 
Finance and Administration was held in the No. 3 Committee Room, 
third floor, City Hall on Thursday, July 15, 1976 at approximately 
11:30 a.m. 


PRESENT; 


Alderman Volrich, Chairman 
Alderman Bowers 
Alderman Marzari 


ABSENT ; 

ALSO PRESENT; 


Alderman Kennedy 
Alderman Sweeney 

Mayor Phillips 
Alderman Boyce 
Alderman Cowie 


COMMITTEE CLERK ; 


G. Barden 


RECOMMENDATION 


1. Administration of the City of Vancouver 

City Council on April 3, 1976, when considering the matter 
of the Reorganization of the City's Development and Planning 
Resources, passed the following motion; 

"THAT the entire matter of the administration of the 
City of Vancouver be referred to the Standing Committee 
on Finance and Administration for full study with 
progress report to Council, and that all members of 
Coiancil be urged to attend meetings of the Committee 
when this matter is discussed." 

On July 13, 1976 City Council was advised in a letter dated 
July 3, 1970 from Mr. L. E. Ryan, City Manager, that he wished to 
retire from the City's service about mid-March, 1977. The City 
Council referred this vriiole matter to the Finance and Administra- 
tion Committee for consideration and report. 

The Committee discussed various forms of City government 
across the country and agreed that Vancouver has one of the most 
effective and efficient forms of government in Canada, It was 
agreed that Council should not go into an extensive analysis 
and study as the present form of administration has proven to 
be the most appropriate for a City the size of Vancouver. This 
feeling was reinforced by a study carried out in Ontario, 
"Decision Making Process in Ontario's Local Government", which 
indicates a trend towards central administration in medixjm-sized 
cities. It was found a Board or Committee structure resulted in 
a sharp reduction in overall effectiveness. 

The Committee agreed that the present form of administra- 
tion of the. City of Vancouver should be retained and the position 
of City Manager should be advertised nationally. It was felt 
that the advertisement should clearly indicate endorsement of the 
City's present administrative structure. It was suggested that 
there should be more resource staff available in the Manager's 
Office but further consideration should be left until the new 
City Manager position is filled. 


Cont'd 
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The Committee discussed the report of the Department Heads 
to the Management Advisory Committee on results of executive 
management sessions. The report gave a summary of their concepts 
and ideas on management environment in the City's service. It 
was agreed that a program of "In-Camera" meetings with Department 
Heads should be scheduled over the next few weeks to discuss the 
report prior to the first interview. 

Following further discussion it was 

RECOMMENDED 

A. THAT City Council retain the present system of a 
single City Manager; 

B. THAT the position of City Manager be advertised 
nationally in the first week of August for response 
by September 1, 1976, with interviews scheduled to 
permit the Committee's recommendation to City Council 
by October 5, 1976, 

OR 

schedule may be varied in fiirther discussion between 
the Chairman and the City Manager; 

C. THAT the advertisement indicate a preferred coramencenient 
date of January 1, 1977; 

D. THAT the initial screening of applicants be co-ordinated 
by the City Manager and reported to the Finance and 
Administration Committee with all Members of Council 
invited to attend. 


FOR C0UNC51 ACTION SEE PA6E(S)..6.0£ 
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A meeting of the Standing Committee of Council on Finance 
and Administration was held in the No. 3 Committee Room, third 
floor. City Hall on Thursday, July 15, 1976 at approximately 
1:00 p.m. 

PRESENT ; Alderman Volrich, Chairman 

Alderman Bowers 
Alderman Marzari 

ABSENT: 


ALSO PRESENT ; 
COMMITTEE CLERK: 


RECOMMENDATION 


1. Metropolitan Co-operative Theatre 
Society - Grant 

On Jxone 22, 1976 City Council referred a Manager's report 
dated June 18, 1976 (copy circulated) to the Standing Committee 
on Finance and Administration for consideration and report. 

Mr. R. K. Ward of the Theatre reported that the Society, 
when applying for grants in the past, have always applied the 
amount received against their previous year's taxes. In 1975 
the grant they received specifically stated that it be applied 
against their 1975 taxes. This created a misunderstemding by 
the Society as the $3,500 grant was applied against their 1974 
taxes of $4,970.31 and they failed to apply early in 1976 for a 
grant to apply against their 1975 taxes. 

The Society is requesting that the City grant them $12,491.44 
to cover their total outstanding taxes including 1976, which would 
bring them up to date so that future grants would bo applied 
against their current taxes. 

The Committee felt the Society was not entirely free of some 
laxness in the matter and therefore should pay Half of the out- 
standing taxes . 

Following further discussion it was 

RECOMMENDED 

THAT Council approve a matching grant to the Metropolitan 
Co-operative Theatre Society of up to one-half of the out- 
standing taxes paid by the Society in 1976. 


INFORMATION 


2 . Improvements to Services - Harbour Ferries Marina 

The Committee had before it for information a Manager's 
report dated June 30, 1976 (copy circulated) on Improvements to 
Services in the Harbour Ferries Marina. 



Alderman Kennedy 
Alderman Sweeney 

Alderman Boyce 

G. Barden 


Cont'd 
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Following discussion it was 

RESOLVED 

THAT the Manager's report dated June 30, 1976 be received 
for information. 


RECOMMENDATION 


3. "Poser" and"Reser" Expenditures - 1975 

The Committee considered a Manager's report dated May 25, 
1976 (copy circulated) on "Poser" and "Reser" Expenditures in 
1975. 

The Director of Social Planning submits information reports 
to Council on Departmental expenditures made from his purchase of 
outside services ("Poser") and his research ("Reser") Accounts 
on a semi-annual basis. The Director of Social Planning requested 
permission to report this information annually to the City Manager 
instead of twice-yearly to Council. 

Following discussion it was 

RECOMMENDED 

A. THAT the Manager's report dated May 25, 1976 be 
received for information; 

B. THAT the Director of Social Planning continue to 
report twice-yearly to City Covmcil on expenditures 
under his "Poser" and "Reser" Accounts; 

C. THAT the Director of Social Planning report to the 
Committee on the feasibility of continuing the "Poser" 
and "Reser" Accounts. 


4. 1977-81 Five-Year Plan 

The Committee considered a Manager's report dated July 15, 
1976 (copy circulated) in which the Chairman of the Finance and 
Administration Committee, City Manager and Director of Finance 
reported on submissions from Departronts and Boards for the 1977-81 
Five-Year Plan to be siibmitted to the voters in November, 1976. 
Some Departments and Boards restricted themselves to updating their 
1 975 plebisci te submissions and, in some cases, revised th e figure s 
dow nward , wh i le other Departments and Boar ds requested the inclusion 
of new items. The Committee discussed Table 1 in the Manager's 
report which indicates a plebiscite comparable to the 1976-80 
plebiscite defeated by the voters in 1975 and Table 2 which shows 
the additional requests of Departments and Boards. The discussion 
centered on: 

(i) Park Board 

The Committee agreed to include an additional $2 million in 
the Park Board portion of the plebiscite for community recreational 
facilities in Champlain Heights. 

(ii) Library Board 

It was noted that the Library Board included funds for two 
branch libraries. The Library Board stated that their two areas of 
priority are Cedar Cottage and West Point Grey, however, the 
Committee felt that the plebiscite should not specify intended 
locations . 


Cont ' d 
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Clause 15 Cont/d . 


(b) The City-owned parcels shown on the list attached to 
the detailed Second Step Report for the local improve- 
ment projects be declared assessable. 

(c) The following streets be designated as School Collector 
Streets for the purposes of Part I of the Local Improve- 
ment Procedure By-law: 

Killarney Street, 43rd Avenue to 44th Avenue 
St. George Street, 53rd Avenue to 55th Avenue 


RECOMMENDATION & CONSIDERATION: 


16. Closing Lane North of 26th Ave. East of Alexandra 
St. Together with Lane West of Granville St. 
North of 26th Ave. - Block 670. D.L. 526 

The Deputy City Engineer and Supervisor of Property and Insurance 
report as follows: 

"York House School for Girls Society is the owner of all 
the lots in Block 670, D.L. 526 bounded by King Edward 
Avenue, Granville Street, 26th Avenue and Alexandra Street. 
The development of the site has been approved by the 
Technical Planning Board subject to the Society acquiring 
the lane in the block and the dedication of the east 10 
feet of the site for the future widening of Granville 
Street . 

We RECOMMEND that the lane north of 26th Avenue east of 
Alexandra Street and the lane west of Granville Street 
north of 26th Avenue be closed, stopped up and conveyed 
to York House School for Girls Society subject to the 
following conditions: 

(a) The east 10 feet of Block 670 to be dedicated for 
the future widening of Granville Street. 

(b) The portion so dedicated be leased back to the 
Society for the nominal sum of $1.00 subject to a 
six months notice of cancellation if required for 
municipal purposes. 

(c) The utilities in the closed lane to be abandoned or 
re-routed when required by the City Engineer to his 
satisfaction to the accomt of the School. 

(d) The School to bear all costs in closing out the lane. 

(e) The block to be consolidated into one parcel to the 
School's account. 

(f) An agreement to the satisfaction of the Corporation 
Counsel and City Engineer. 

The School has requested that the closed lane be exchanged 
for the 10 foot widening strip for Granville Street. 

The School has requested Council's permission to appear as a 
delegation regarding this matter." 

Your Board 

RECOMMENDS that the recommendations of the Supervisor of 
Property and Insurance and the Deputy City Engineer be adopted 
and that the matter of the exchange of the lane and the street 
widening strip for Granville Street be advanced for Council's 
consideration. 
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Clause #4 continued: 


(iii) Property Purchase Fund 


The Committee agreed that the item "Property Purchase Fund - 
$2 Million", should be deleted and an additional $2 million added 
to the Engineering Section under "Streets", recognizing the proposed 
$10 million contribution for streets to the Basic Capital Program 
in 1977-81 from the Supplementary Capital Budgets. It was agreed to 
leave the decision on including information in the plebiscite on 
the $10 million allocation to the Review Committee. 

(iv) Housing and N.I. P. 

The Committee agreed to include $2 million for housing. The 
Committee also agreed to add $1 million to the Neighbourhood 
Improvement Program to bring the total to $2.5 million. 


(v) Engineering Department 

The City Engineer stated that there has been a significant 
increase in accidents and claims due to cutbacks in the Sidewalk 
Replacement Program. It was noted that sidewalks in the past 
were replaced under a Local Improvement Program and it was suggested 
that the City Engineer report to the Committee on the replacement 
of sidewalks under Local Improvement procedures, including alternate 
formulae. The Committee agreed to include Downtown Transportation 
in the Plan. 


(vi) Ballots 

The Committee discussed the number of ballots to be used and 
it was agreed to strongly recommend that there be one ballot with 
three separate sections: 

A. Parks and Recreation and Library 

B. Engineering and Fire Halls 

C. N.I. P. and Housing. 

The Chairman stated he would discuss with the Park Board including 
the Library submission in the Parks and Recreation ballot. If 
this was not agreeable to the Park Board the Library submission 
could be included in the Engineering ballot. The City Engineer was 
agreeable to this, however, this would have to be reconsidered by 
Council. 

Following further discussion it was 
RECOMMENDED 

A. THAT an amount of $55,500,000 be approved for the 
1977-81 Five-Year Plan plebiscite to be put to the 
voters on NovMBber 17, 1976, allocated as follows: 


(i) Parks and Recreation 


$25,000,000 


- Park Acquisition - 

- Park Development and 


$ 3,000,000 


Redevelopment - 
- Community Recreation 


12,000,000 


Facilities - 
- Champlain Heights Community 


8,000,000 


Recreation Facilities - 


2,000,000 


(ii) Libraries 


300,006 


- Two Branch Libraries, Books and Equipment. 


Cont'd 
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(iii) Fire Halls $2,000,000 

(iv) Neighbourhood Improvement Program . . . $2,500,000 

(v) Housing $2,000,000 

- Revolving Acquisition and 

Development Fund - $1,000,000 

- Housing Incentive Fund - $1,000,000 

(vi) Engineering Works $23,700,000 

- Streets - $18,700,000 * 

- Street Lighting - 1,860,000 

- Works Communication - 1,220,000 

- Works Under grounding - 1,020,000 

- Works Refuse Disposal - 900,000 

* Downtown Transportation included 

B. THAT City Council establish policy that, in addition to 

the plebiscite, there will be basic capital monies allocated 
from the Supplementary Capital Budgets in the amount of 
$8,000,000 for the Street Program and $2,000,000 for 
Property Purchase Fund in the years 1977-81. 


C. THAT Council approve the 1977-81 Five- Year Plan being 
placed on a single ballot with three separate sections 
as follows: 

(i) Parks ^md Recreat ion and Library 

Cii) Engin eer ing and F ire Hal ls _ 

Tiiir T!ousing~ana N.I.P. 


D. THAT the City Clerk report to Council on the feasibility 
of presenting the Five-Year Plan on a single ballot with 
three separate sections. 

E. THAT the City Engineer report back to the Committee on 
the replacement of sidewalks being carried out under 

a Local Improvement Program including alternate formulae. 


INFORMATION 


5. Five-Year Capital Borrowing Program - Advertising 

On July 13, 1976 City Council, when considering advertising 
for the Five^-Year Pl2ui, passed the following motion: 

"THAT the City Manager be authorized to appoint a person 
or firm to do the advertising for the proposed Five-Year 
Capital Program, in consultation with the Finance and 
Administration Committee and the Pviblic Relations 
Consultant. " 

The City Manager discussed the matter with the Finance and 

Administration Committee, together witli Mr. Btad gl*ie» Public 

Relations Consultant "in-oamera" . Following discussion it was 


RESOLVED 

THAT the firm of Intercorp Marketing Ltd. be appointed 
to carry out advertising for the 1977-81 Five-Year Plan 
under arrangements authorized by City Council, and further, 
the Special Review Committee be authorized to deal with 
the matter of presentation, etc., for report back to the 
Coonittee. 

Oent'ct . . . 
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6 . Policy on Matter of Renewal of Grant Applications 

Due to time restrictions this matter was deferred to the 
next meeting. 


The meeting adjourned at approximately 3:30 p.m. 


FOR COUNCIL ACTION SEE PAGEfS) 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


JULY 15, 1976 


A meeting of the Standing Committee of Council on Community 
Services was held on Thursday, July 15, 1976, in Committee 
Room No. 1, Third Floor, City Hall, at approximately 3:30 P.M. 


PRESENT: Alderman Marzari, Chairman 
Alderman Boyce 
Alderman Volrich 

ABSENT : Alderman Rankin 
Alderman Sweeney 


COMMITTEE CLERK: H. Dickson 


RECOMMENDATION 

1 . Liquor Permit Application - 1133 West Hastings Street 

The Committee had before it for consideration a Manager's 
Report dated June 29, 1976, in which the Director of Planning 
reported as follows on Development Permit Application No. 74011, 
applied for by Mr. Jack Swoboda for Commonwealth Holiday Inns of 
Canada Ltd . : 


"The above noted development permit application has been filed to use 
a portion of the existing roofed over patio as a lounge. 

This development is situated on the north side of Hastings Street in 
the Downtown District. 

The proposed lounge development will provide an assembly area of 
approximately 650 sq. ft. and a maximum seating capacity of 36 persons. 

The lounge would be located on the north side of the Holiday Inn Hotel 
and would not be completely enclosed. It would be separated from the 
open plaza on the north of the building by planters. The new lounge 
area would be located adjacent to the existing lounge in the hotel. 

The Director of Planning approved this application subject to the 
condition that prior to the issuance of the development permit: 

'This request is referred to the Council Committee on new 
liquor outlets for consideration and necessary action.' " 


The applicant and a representative of the Planning Department 
appeared before the Committee on this matter and following brief 
discussion, it was 

RECOMMENDED 

THAT Council approve of the establishment of a licensed 
lounge on a portion of the existing roofed over patio 
at the Holiday Inn at 1133 West Hastings Street as pro- 
posed in Development Permit Application No. 74011. 


Continued on Page 2. . . 
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2 . Pub Vote Results - 3590 West 41st Avenue 

Vancouver City Council, at its meeting on May 11, 1976 
approved the following recommendation from the Community 
Services Committee meeting of May 6, 1976: 

"THAT the Council instruct the City Clerk to conduct 
the required pub plebiscite on the application of 
Mr. G. Richmond for a neighbourhood pub at 3590 West 
41st Avenue, on the usual basis for report of results 
to the Community Services Committee; all costs in 
connection therewith to be borne by the applicant." 

The Committee had before it for consideration the following 
report, dated July 13, 1976, from the Deputy City Clerk: 


" By instruction of the Council a petition-plebiscite was 
taken in a four-block walking distance of the proposed pub 
location, being 3590 West 41st Avenue, as shown on the attached 
map of the plebiscite area. This plebiscite was conducted for 
the City Clerk by Watts Marketing Research Ltd. generally on the 
same basis as past pub plebiscites have been conducted, with the 
exception that modifications were made to compensate for the 
fact that the firm did not have the availability of the computer 
and therefore substitute arrangements were made where necessary. 

The canvassing of the area and balloting took place in 
the period Jiine 9 - 14 (inclusive) , 1976. During the canvass an 
information sheet giving details of the proposed pub operation, 
canvass and vote, was distributed, a copy of which is attached. 

The following is the result of this plebiscite: 

Yes 269 (26.2%) 

No 759 (73.8%) 

Rejected 14 


Total 1042 

The petition-plebiscite failed to receive the required 
60% as laid down by Coxincil Resolution of February 25, 1975. 
Out of 1166 ballots issued, 1042 - or 89.4% - were returned . 

This was not a secret ballot but rather voters were invited 
to record their names and addresses with their ballots. A large 
and detailed map has been prepared plotting the results by block. 

The costs of this plebiscite, to be borne by the applic2mt, 
are not known at this time. " 


The applicant, Mr. G. Richmond, and a number of residents of 
the area had been advised of the results of the vote. 

Following a brief discussion, it was 

RECOMMENDED 

THAT the report from the Deputy City Clerk, dated July 
13, 1976, be received and the application of Mr. G. 
Richmond to operate a neighbourhood pub at 3590 West 
41st Avenue not be approved . 


Continued on Page 3 . 
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3 , "Dance Machine" - 887 Seymour Street 

Community Services Committee, at its meeting on March 25, 
1976, resolved as follows: 

"THAT the Police Department and the Downtown Community 
Resources Board submit monthly reports to the Community 
Services Committee on the operation of the Dance Machine, 
that copies of such reports be provided to the operators 
of the Dance Machine, and that the Community Services 
Committee review the operation of the Dance Machine in 
3 months." 

The Committee considered a further report on this establish- 
ment at its meeting on May 6, 1976, at which time the management 
of the Dance Machine refuted parts of the Gastown Team's report 
which was submitted at that meeting. (For background informa- 
tion, the minute from the May 6, 1976 meeting is attached.) 

The Committee had before it for consideration a letter, 
dated June 9, 1976, from Ms. Pam Sleeth of the Gastown Team 
of the Vancouver Resources Board, and letters dated July 8 
and June 24, 1976 from Mr . A . Savard, manager of the "Dance 
Machine", the latter two letters each accompanied by a diary 
of events at the dance hall (copies circulated) . 

Appearing before the Committee on this matter were Mr. 
A. Savard, along with one of the club owners, and Mr. Rick 
Downie, social worker from the Gastown Team. 

Mr. Downie complimented the management and staff of the 
"Dance Machine" for the vast improvement in the operation of 
the club in the past few weeks and expressed the wish that 
the management will continue its present standard of good 
management . 

Mr. Savard complained of police harassment and uncom- 
plimentary remarks by police officers to staff of the "Dance 
Machine" and stated he was seeking improved co-operation 
from the Police Department. 

The Committee pointed out that because of the large 
number of underage persons and other infractions which had 
been occurring at the "Dance Machine" earlier this year, 
the police and Gastown Team had been instructed to watch the 
premises closely and compile lists of any infractions of the 
law . 

However, the Committee expressed satisfaction with the 
improved operation and following discussion, it was 

RESOLVED 

THAT the letters, dated June 9, 1976, from Ms. Pam 
Sleeth of the Gastown Team, July 8 and June 24, 1976, 
from Mr. A. Savard, manager of the Dance Machine, be 
received ; 

THAT no further police or Gastown Team reports be 
requested for the time being by the Committee (it 
being understood that should the situation at the 
Dance Machine deteriorate, the Committee should be 
advised) ; 

FURTHER THAT the Chairman of the Community Services 
Committee write to the Chief Constable forwarding the 
concerns of the manager of the Dance Machine regard- 
ing his complaints of the disturbances and pollution on 
Seymour Street in the vicinity of the Dance Machine, 

^pntj.nue<l on, :Paste 4^ 
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RECOMMENDATION 


4 . Grandview Youth Recreation Program 


The Committee had before it for consideration a Manager's 
Report dated June 21, 1976 (copy circulated), in which the 
Director of Social Planning reviewed the history and gave an 
evaluation of this particular program and recommended as follows: 

a) That Vancouver City Council approve a grant of 
$25,597. to the Grandview Youth Recreation Project 
for the period April 1st, 1976 to March 31st, 1977, 
to allow the program to continue operating at its 
present level . 

b) That the grant be paid to the Board of Parks and 
Recreation which will administer the grant and 
that only the actual cost of fringe benefits to 
employees of the Program be charged against the 
program's budget (approx. 6%). 

c) That payment of the City grant be subject to the 
conditions that, as in the past funding period, 
progress reports be prepared quarterly by the 
program coordinator for distribution to City Council. 


The report also contained the following information from the 
Director of Finance: 

"Present City grant policy requires that, generally, a 
program not be funded by City grant in excess of a maximum 
of three years. The subject program has been funded by 
City grant continuously since November 1, 1973 so that, in 
accordance with City policy, this should be the final year 
that the program will be funded by City grant. 

It is understood that, because the grant will probably not 
extend beyond March 31, 1977, the Park Board will consider 
funding the program subsequent to that time. It is sug- 
gested that, if the Park Board's intention is to absorb 
this program within their present level of funding, then 
the continuation of the program is the prerogative of the 
Park Board. They should, however, make their intentions 
known well in advance of the end of the 1976 fiscal year 
so that it can be assumed as a Park Board program effective 
January 1, 1977. However, if it is the Park Board's inten- 
tion to merely apply to City Council for funding in excess 
of their present recreation program on the assumption that 
they will only consider it if additional funding is made 
available, then the Park Board should, prior to the end of 
the 1976 fiscal year, submit the item by additional separate 
report to City Council to allow the outside organization 
to preplan its 1977 program, using the interim period 
between January 1, 1977 and March 31, 1977 when the grant, 
if approved, would expire." 


Representatives of the Social Planning Department, Parks Board 
and the Grandview Youth Recreation Program appeared before the 
Committee on this matter. 

It was pointed out by the Social Planning representative, in 
reviewing the report, that this program is well managed and that 
90% of the youth enrolled in the program attend regularly. 

The representative of the Parks Board stated the Board feels 
the program is a good one and that it will be considered for in- 
clusion in the 1977 Parks Board budget. 


Continued on Page 5. 
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Following discussion, it was 
RECOMMENDED 

A. THAT Vancouver City Council approve a grant of 
$25,597.00 to the Grandview Youth Recreation 
Project for the period April 1st, 1976 to March 
31st, 1977, to allow the program to continue 
operating at its present level . 

B. THAT the grant be paid to the Board of Parks 
and Recreation which will administer the grant 
and that only the actual cost of fringe benefits 
to employees of the Program be charged against 
the program's budget (approx. 6%) . 

C. THAT payment of the City grant be subject to the 
conditions that, as in the past funding period, 
progress reports be prepared quarterly by the 
program co-ordinator for distribution to City 
Council . 

D. THAT the comments of the Director of Finance 
contained in the Manager's Report dated June 
21st, 1976, on the Grandview Youth Recreation 
Program, be forwarded to the Parks Board. 


5 . Day Care Centres 

The Committee had before it for consideration a Manager's 
Report dated June 21, 1976 (copy circulated) regarding bonusing 
of developers to provide day care space and implications of 
day caire centres being an outright use in commercial and multiple 
density residential zones. 

Appearing before the Committee on this matter, to speak to 
the report, were the Medical Health Officer, a representative 
of the Zoning Division of the Planning Department, and a repre- 
sentative of the Social Planning Department. 

During discussion, the Medical Health Officer advised the 
Committee that the Community Care Facilities Licensing body has 
no objections to the proposals contained in the report. 

The representative of the Planning Department reviewed the 
contents of the report for the Committee and during discussion, 
the Committee noted that because of financial restraints by 
the Provincial Government, it is unlikely many new day care 
centres will be planned. 

It was also noted by one member of the Committee that despite 
any covenant signed by a developer to provide day care space, 
such an agreement would not likely be enforceable, and that if 
a developer provides day care space and the demand for such a 
day care centre diminishes, then the space could be used for 
other purposes by the developer, i.e. there is no way the City 
could force a developer to operate a day care centre even if 
he was given an increased floor space ratio or other compensation 
for providing such day care space. 


Continued on Page 6. 
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The statement was made that if such a day care use of space 
was discontinued, the matter should revert to the City (to the 
Community Services Committee or the Director of Planning) to 
determine what alternate social amenity use the space could be 
put to. 

However, it was pointed out the City cannot dictate what 
the space should be used for, that any regulation or covenant 
would have to state such space could not be used for a number 
of specified uses. 

It was noted that the proposals for bonusing would require 
an amendment to the Zoning By-law; hence a public hearing would 
be required, at which time the City may gain further comments 
on the matter, and following discussion, it was 

RECOMMENDED 

THAT the following recommendations of the Director 
of Planning be approved: 

A. That day care centres remain as a conditional use 

in all residential and commercial District Schedules, 
except for the caring of up to five children, which 
will remain as an outright use in those District 
Schedules . 

B. That an exclusion of floor space ratio be granted 
in all other District Schedules for the provision 
of a day care centre provided that 

i) the floor area included within any day care 
centre may be excluded from the floor area 
measurement, subject to the approval of the 
Director of Planning providing: 

a) in no case shall the excluded amount 
exceed 10% of total building area; 

b) that the need for a day care centre be 
established in a particular location 
satisfactory to the Director of Social 
Planning . 

C. That the Director of Planning be instructed to apply 
to amend the floor space ratio section of the follow- 
ing District Schedules by adding the clause contained 
in B above: 


D. That the Director of Planning be instructed to apply 
to amend the floor space ratio section of the (C-3A) 
Commercial District Schedule by providing for the 
exclusion of and the bonusing for the provision of 
day care facilities and other public, social and 
recreational facilities similar to other District 
Schedules in the Central Area such as the Downtown 
and West End Districts. 


RS-1 
RS-2 
RS-3 
RS-4 
RT-1 
RT-2 


RT-3 

RM-1 

RM-2 

RM-3 

RM-3A 

RM-4 

RM-4A 


CRM- 2 
CRM- 3 


C-1 

C-2 

C-2B 

C-3A 

C-3 
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It should be understood that in granting an exclu- 
sion and/or a bonus for the provision of such 
facilities, the owner and the City of Vancouver 
enter into a "contract" prepared by the Director 
of Legal Services. This would then be the basis 
for a covenant under Section 24A of the Land 
Registry Act . 


E. That the Director of Planning be instructed to 
proceed direct to a Public Hearing following a 
report from the Vancouver City Planning Commission. 


The meeting adjourned at approximately 4:20 P.M. 

FOR COUNCIL ACTION SEE PAGE(S) 


Board of Administration, September 18, 1970 (WORKS - 10) 

CONSIDERATION ; 

17. Sidewalk 48th Avenue 

Ross to Inverness Street 

Under date of July 24, 1970, the Board of Administration submitted 
a report of the City Engineer on a petition of residents of this 
location against the installation of sidewalks. A copy of the 
report plus Council's action at its meeting of July 28 is attached 
for information. 

Subsequent to the advice of the City Clerk, the chief petitioner 
on behalf of the petitioners, wrote again to Council requesting to 
be heard on this matter. A copy of that letter is also attached 
for Council's information. 

As this matter has been reported on previously and no further 
information is available to submit to Council, your Board submits 
for the CONSIDERATION of Council the request of the petitioners to 
be heard as a delegation. 

(DELEGATION - REQUEST) 


RECOMMENDATION ; 

18. Attack Warning Signal Agreement 

The Corporation Counsel submits the following report; 

"The local Canadian Army Headquarters has written requesting 
the renewal of the following attack warning signal agree- 
ment which expired August 31, 1970; 

Siren No. 6 = Lane South West Marine Drive 

The renewal would be for a further term of five years 
from September 1, 1970, with an option in favour of the 
Crown for a further renewal of five years from 1975. 
The consideration for the agreement would be the sum of 
$1.00 per year, as in the previous agreement. 

This matter has been discussed with the Assistant City 
Engineer, Electrical Division, and we would recommend 
execution of the agreement covering the siren at the 
aforementioned location." 

Your Board 

RECOMMENDS that the foregoing report of the Corporation be 
adopted . 


For adoption see page(s) . . 
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July 15, 1976 

A meeting of the Standing Committee of Council on Planning 
and Development was held in the No. 2 Committee Room, Third Floor, 
City Hall, on Thursday, July 15, 1976, at 3:30 p.m. 

PRESENT: Alderman Bowers, Chairman 

Alderman Bird 
Alderman Cowie 

Alderman Harcourt (Items 1, 2, 3 and 

part of 4) 

ABSENT: Alderman Kennedy 

CLERK: J. Thomas 

RECOMMENDATIONS : 

Ik Kitsilano Area Planning Program: West Broadway Plan 
Economic Study and Rezoning 

On February 10, 1976, when approving in principle the plan 
policies contained in the West Broadway Plan, Council resolved that 
the Plan be referred back to the Standing Committee on Planning 
and Development for detailed discussion at a later date, at which 
time the following information should be available: 

a) Report from the Director of Planning on the 
economic feasibility of residential in the 
area; 

b) Report from the City Engineer on improving parking 
requirements for future parking needs and the possibility 
of providing parking on commercially zoned land; 

c) Report from the Director of Planning outlining 
alternatives for providing pedestrian interest 
without necessarily introducing the maximum 50 foot 
frontage for individual retail outlets. 

Before the Committee for consideration was a Manager's Report 
dated July 8, 1976 (circulated) wherein the Director of Planning 
reported on (a) and (c) referred to above and submitted recommenda- 
tions on rezoning West Broadway between Collingwood and Larch Streets 
from C-2 to C-2C and C-2C1, in order to implement the plan policies 
adopted in principle by the City Council. These policies were as 
follows : 

1. The role of Broadway West, in the context of both 
the City and the region, should remain as a district 
commercial centre; 

2. Encourage new development to include a residential 
component ; 

3. Rezone existing "excess" commercial land to residential; 

4. The zoning of the "core" area of West Broadway should 
be revised to produce a pedestrian oriented district 
shopping centre (2700 - 3100 Blocks inclusive) ; 

5. Shops and services catering to the needs of the 
district residents should be encouraged; 

6. The fringe areas of West Broadway are beyond the core 
of pedestrian oriented activity and some general 
business and automobile oriented uses should be permitted; 

7. Any new use in an existing building will have to meet 
the parking requirements of the Zoning By-law; 
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8. On-street parking should remain as a feature of 
Broadway at this time; 

9. West Broadway merchants should be encouraged to 
implement an off-street collective parking scheme 
using commercially zoned land; 

10. Dedication of lanes to complete the lane system in 

the area be required as a condition of new development; 

11. Physical changes should enhance the appearance and 
character of Broadway West. 

Reference was made to Plan Policy No. 3 referring to the rezoning 
of commercial land to residential, which had been previously 
approved in principle by Council. The Director of Planning, in 
his report, advised because of the high percentage of residential 
uses in the blocks at the extremities of the commercial zone area, 
it had originally been recommended that four half blocks be rezoned 
from commercial to residential . It had now been determined a 
zoning schedule could be devised that would conditionally permit 
entirely residential buildings, thus ensuring the potential for 
residential development without rezoning these blocks to residential, 
which would have the effect of making the existing commercial 
development non-conforming. 

The Director of Planning and the Kitsilano Area Planner 
reviewed the report with the Committee and discussed a niomber of 
concerns expressed by members, including: 

- Economic feasibility of rental accommodation in maximum 
use developments and the relationship of costs quoted in 
the Consultant's study of five commercial/residential 
building types; 

- Parking and the necessity for maintaining a buffer zone 
between the commercial/parking area and neighbouring 
residences ; 

- Applying flexibility in the implementation of the 50' 
frontage maximum ruling included in the C-2C and C-2C1 
zoning for individual businesses. 

Mr. R. Orr presented a brief (on file in the City Clerk's Office) 
agreeing in principle with the objectives of the report before the 
Committee but expressing concern about parking in the area. Mr. Orr 
advocated a re-examination of the Parker Report and its innovative 
approach to parking, with emphasis on underground parking rather 
than the development of parking on the surface, off the lanes in the 
core area. Mr. Orr was critical of the feasibility study and felt 
the examples quoted would have been more meaningful if they had 
included operating costs and taxes. 

Following further discussion it was 


RECOMMENDED , 

A. THAT City Council adopt Plan Policies No. 1, 2, 4, 5, 6, 7, 
8, 9, 10 and 11 for the West Broadway Plan contained in the 
report of the City Manager dated January 22, 1976, and that 
Plan Policy "o. 3 be deleted. 

B. THAT the City Engineer and Director of Legal Services 
be instructed to report to City Council on the 
possibility of requiring lane dedication as a condition 
of new development, as recommended by Plan Policy No. 10. 


Cont'd . . . 
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C. THAT the City Engineer, when preparing his report on 
improving parking requirements for future parking needs and 
the possibility of providing parking on commercially zoned 
land on West Broadway, be instructed, as a matter of 
urgency, to also consider, in conjunction with the Director 
of Planning, the over-all parking requirements of the area 
and submit a report to the Committee without delay. 

FURTHER THAT the City Engineer and Director of Planning 
include in their deliberations a study of the brief 
submitted by Messrs. T. and R. Orr. 

D. THAT the Director of Planning be instructed to apply to 
rezone West Broadway from C-2 to C-2C and C-2C1 as indicated 
in Appendix E of the report of the City Manager dated July 8, 
1976, and that the application be referred direct to a 
Public Hearing after a report has been received thereon by 
the Vancouver City Planning Commission. 

2. Detailed Design Guidelines: Parking Areas -Downtown 
District 


The Committee had for consideration a Manager's Report dated 
July 6, 1976, (circulated) in which the Director of Planning 
referred to Council's action of April 6, 1976, approving in 
principle detailed design guidelines for parking areas in the 
downtown as a basis for discussion with the Park Board and owners 
and lessees of parking lots, for report back to the Committee. 

The Director of Planning advised it had been proposed to 
report back within approximately 60 days; however, initial 
discussions with Vancouver Parking Association, comprising owners 
and lessees of parking lots and parking garages, had revealed 
several areas of concern extending beyond the proposed detailed 
design guidelines, and the Association had requested 3 submission 
deadline extension to September, 1976. 

The granting of an extension was questioned and it was felt 
there had been sufficient time for the Association to present 
observations on the proposed guidelines, but after discussion, it 
was 

RECOMMENDED , 

THAT approval be given to the request of the Vancouver 
Parking Association for a revised deadline to September 30, 
1976, to enable the Association to present a submission on 
the proposed detailed design guidelines for parking areas 
in the downtown district. 

(Alderman Cowie opposed) 


INFORMATION ; 

3. Development Permit Application No. 74106: 
2025 Commissioner Street 


In a Manager's Report dated July 8, 1976, (circulated) details 
of the City's proposal to utilize a site at 2025 Commissioner Street 
a District Works Yard, were submitted by the Director of Planning 
in compliance with Council's resolution of August 12, 1975, that 
items concerning Development Permit applications in the Burrard 
Inlet Waterfront Study Area continue to be submitted to the Committee 
for information. 

The Director of Planning advised the proposed development was 
intended to replace the existing Kaslo/Venables Yard and later on 


Cont ' d , . 
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for future relief of over-crowding in the Cambie Yard. The site 
located east of Victoria Drive comprised part of a 7.7 acre parcel 
acquired by the City in June 1975 and an adjoining parcel to be 
acquired from the National Harbours Board. The City-owned parcel had 
been leased to Sterling Shipyards until May 1980, and a lease 
amendment would be required to release the portion required by the 
City. The Planning Department had requested all structures and the 
parking area along Commissioner Street be set back a minimum of 
ten feet and be landscaped with substantial trees to benefit 
residential development on Wall Street. The Director of Planning 
had also requested future plans for the whole site include provision 
for the public to view waterfront activities. 

RESOLVED, 

THAT the Manager's Report dated July 8, 1976, be 
received for information. 


4. University Non-Prof it Building Society, 
Area 6, Phase 1, False Creek 


City Council, at its meeting on June 29, 1976, when considering 
a letter from the University Non-Prof it Building Society, dated 
June 18, 1976, expressing concern with specific plans for construction 
and use of the commercial development to be located within False 
Creek, Area 6, passed the following motion: 

"THAT the letter from the University Non-Pr6fit Building 
Society dated June 18, 1976, be referred to the Planning 
and Development Committee for consideration of the con- 
cerns expressed therein." 

The Committee had for consideration a Manager's Report dated 
July 8, 1976, (circulated) in which the False Creek Development 
Consultant reported on the issues raised in the Society's letter. 

The Society's letter was accompanied by: 

a) a petition signed by members of the households 
participating in the group's False Creek housing 
project; 

b) a detailed analysis of the objections and concerns 
and reasons for the Society's belief that previous 
commitments and descriptions of the project had been 
violated; 

c) a copy of a motion passed by the False Creek Interim 
Residents' Council on June 3, 1976, requesting a 
review of usage plans by the City in conjunction with 
the Residents' Council, with a view to placing 
restrictions on the type of permitted commercial 
activities in the Caesar's Bridge location before 
action is taken on lease assignments; 

d) a letter of support from the President of the Creek 
Village Building Coroperative Association, dated 
June 9, 1976. 

All the foregoing documentation is on file in the City Clerk's 
Office. 

Mr. D. Sutcliffe, False Creek Development Consultant, addressed 
the Committee on the Manager's Report and commented on the Society's 
three main concerns : 


Cont'd . . 
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the height and extent of the proposed commercial 
facilities to be' built on the waterfront in front of 
the group's condominium development; 

the uses to which the commercial facilities will be 
put; 

and opposition to the proposed, but not yet approved. 
Gatehouse structure. 

The subject commercial facilities comprising in part a two-storey 
restaurant with a pitch roof had been designed in accordance with 
the Design Guidelines, conformed to the Area Development Plan and 
preserved view corridors. 

Mr. Sutcliffe emphasized the Development Group, the Co- 
ordinating architect, and the co-ordinating developer were 
committed to the principle of creating a socially and economically 
viable family-oriented community in Area 6 and repeated assurances 
had been given to the University Non-Profit Building Society that 
the commercial uses would be fully compatible with a family-oriented 
residential development. The Gatehouse proposal was intended to 
improve the relationship between buildings and pedestrian streets 
in the vicinity and would eventually go to a Public Hearing. 

Representatives of the Society and False Creek Interim 
Residents' Council, Mr. S. Clark Gilmour, Dr. J.T. Skala and Mr. J. 
Hashimoto, during their summation, referred to a model of the 
University Non-Profit Building Society housing project to 
demonstrate the manner in which view, corridors had influenced the 
design. They contended there had been changes in the ground area 
and disposition of the commercial facilities resulting in th,e loss 
of the view corridor and totally blocking the view to the west, 
changing the environment of the residences already erected. 

The Society's representatives further contended there was no 
guarantee that the commercial development would be confined to 
businesses suitable for a family-oriented neighbourhood and it was 
possible a waterfront restaurant with licensed premises would be in 
operation less than 60 feet, in a direct viewing line from bedrooms 
in the housing project. Jurtherjjiore, . problems could be anticipated 
in servicing the commercial premises for deliveries, garbage 
collection, etc., because of the unique pedestrian streets in the 
project. 

Mr. Frank Stanzl, the developer, expressed concern that too 
many compromises on design could endanger the overall concept but 
advised consideration could be given to an alternative proposal 
incorporating several small commercial units of 400-500 square feet 
with residential units above, which could be offered for sale. 

During discussions it was noted the final decision would not 
rest with the Development Group, but with the Development Permit 
Board and therefore there was a built-in safeguard against an 
incompatible development. 

RESOLVED, 

A. THAT the False Creek Development Consultant be 
requested to re-examine the proposed commercial 
facilities to be located in the Caesar's Bridge 
Commercial Area of False Creek, Area 6, in conjunction 
with the Director of Planning and representatives of 
the False Creek Interim Residents' Council and 
University Non-Profit Building Society. 


Cont ' d 
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B. THAT the Manager's Report dated July 8, 1976, and 

the submission of the University Non-Profit Building 
Society dated June 18, 1976, be received. 

RECOMMENDATION ; 

5. Fairview Slopes ; Legal Non-Conforming Uses 

The Committee had for consideration a Manager's Report dated 
July 6, 1976, in which the Director of Planning reported on a 
further study of the proposed policy relating to existing legal 
non-conforming uses in Fairview Slopes as instructed by Council on 
June 1, 1976. 

The Director of Planning reported as follows: 

"The instruction to re-study this policy stefimed primarily from two objections 
received: 

(1) A delegation by Mr. Ed Scroggs of Diamond Neon Ltd. at 725 West 7th Avenue 
who objected to the policy because he stated that as a non-conforming use 
he would be unable to sell his property for anything else but his 

non -con forming use, i.e. manufacturing. He also objected because he was 
not able to add to the building to provide offices. 

(2) Mr. James Holdom of Flack-Holdom Investments Ltd. (re 605 West 8th Avenue) 
in a letter dated May 20, 1976, stated that his proposed use of the first 
floor of 605 West 8th Avenue for a wholesale operation should be permitted 
since the building was originally approved for industridl uses before 

the CRM-3 zoning came into effect in 1972. (Note: the first floor 
was approved for warehouse use.) 

II FAIRVIEW SLOPES POLICY PLAN 

The Fairview Slopes Policy Plan report to Council stated the following 
with respect to legal non-conforming development in Fairview Slopes: 

Legal Non-Conforming Development : Many buildings and land uses 
which were approved under the previous M-1 (Light Industrial) 
zoning continue to exist in the Fairview Slopes. In many. If 
not most cases, the buildings and the uses are incompatible with 
the existing or proposed development. 

The buildings and uses in this category are legal, but non- 
conforming. This means, generally, that the originally approved 
lawful use of the premises may be continued indefinitely. 

The Fairview Planning Committee has made no recommendation on 
the future disposition of these buildings. However, there has 
been and continues to be increasing developer interest in 
converting these buildings to office use. While many of the 
buildings may be easily converted to offices, the Planning 
Department is concerned that the design of the existing building 
is often incompatible to the surrounding residential buildings, 
the proposed office use invariably exceeds the maximum percentage 
guideline for permitted commercial use, and finally that 
parking provided usually is considerably less than what is 
required for office use. 

Therefore, the Director of Planning believes the following policy 
should be adopted and added to the Fairviev/ Slopes Policy Plan: 

The legal non-conforming uses in Fairview Slopes should 
be allov/ed to convert to a permitted use only when the 
building is altered to be compatible with the residential 
character of the neighbourhood, the proposed uses are within 
the percentages allowed in the guidelines, and the parking 
meets the requirements for the particular proposed use, to 
the satisfaction of the Development Permit Board. Proposals 
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to convert only part of a leqal non-confonninq building should 
generally he discouraged as this has the effect of extending 
the life of the rerpaining incompatible use. 

It should be noted that 21% of the current land use in Fairview Slopes is 
industrial, legal non-conforming development. 

Ill ANALYSIS 

The Planning Department has again considered the appropriate handling of 
these legal non-conforming uses, primarily in light of Council's decision 
in 1972 to rezone the Fairview Slopes area to commercial -residential 
(CRM-2 and CRM-3) , and Council's June 1 adoption of the majority of the 
Land Use/Urban Design policies in the Fairviev; Slopes Policy Plan which 
reinforced the intended commercial -residential development. Council instructed 
the Director- of Planning to apply for a rezoning to a modified CRM District 
Schedule. Therefore, from a use point of view it is clear that Council 
desires the Fairview Slopes area to be primarily residential, with some 
commercial ; industrial use is not compatible. From a building form point of 
view. Council's adoption of the Land Use/Urban Design policies (which include 
detailed design criteria for developments) indicates that the industrial 
buildings erected within the industrial zoning regulations are not the 
type of building desired for the area. 

It should be noted that these legal non-conforming industrial uses are allowed 
to continue as approved in their original permit. If the non-conforming use 
is discontinued for ninety days, any future use of those premises must be in 
confarmity with the by-law. No additions or structural alterations (except 
those required by Statute or by-law) can be made to a non-conforming 
building without: (a) the approval of the Board of Variance if the non- 
conformity is in respect of use ; or (b) the approval of the Director of 
Planning if the non-conformity is in respect of regulations only. 

The Fairview Planning Committee met on June 8 to reconsider this proposed 
policy and, after considerable discussion, voted to reauest that Council 
adopt the policy as originally proposed because they believed that it would 
result in a gradual phasing out of these non-compatible industrial uses. 

Therefore, the Director of Planning believes the policy on legal non-conforming 
uses in the Fairview Slopes as originally proposed should be adopted to guide 
the discretion of the Director of Planning, the Development Permit Board and the 
Board of Variance. " 

Th,e Fairview Area Planner reviewed the report with the Committee. 

Mr. James Holdom of Flack -Holdom Investments Ltd., made an 
oral presentation on behalf of the owners of 605 West 8th Avenue, 
who were experiencing difficulties in renting or leasing their 
building because of restrictions on use. The building was worth 
$^5 million and the owners were paying $11,000 taxes per year but 
were only able to get revenue from half the available space. 

Following discussion it was 

RECOMMENDED , 

THAT the following policy relating to existing legal 
non-conforming uses in Fairview Slopes be adopted for 
inclusion in the Fairview Slopes Policy Plan: 

Policy: The legal non-conforming uses in Fairview 
Slopes should be allowed to convert to a 
permitted use only when the building is, or 
is altered to be, compatible with the 
residential character of the neighbourhood, 
the proposed uses are within the percentages 
allowed in the guidelines, and the parking 
meets the requirements for the particular 
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proposed use, to the satisfaction of the 
Director of Planning, the Development Permit 
Board or the Board of Variance as the case may 
be. Proposals to convert only part of a legal 
non-conforming building should generally be 
discouraged as this has the effect of extending 
the life of the remaining incompatible use. 


(Alderman Bird opposed) 


The meeting adjourned at approximately 6:15 p.m. 


****** 
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SPECIAL COMTllTTEE OF COUNCIT. 
RE U.K. CONFFRKNCE 

July 27, 1976 


TO: Vancouver City Council 

SUBJECT: Disposition of Roof Panels - 
Habitat Pavilion 

CLASSIFICATION : Recommendation 


On June 15, 19 76, Council approved the following recommendation 
of the Standing Committee on Plannir^g and Development: 

"THAT the Federal Government be advised the City does 
not wish to retain the Habitat Pavilion for the summer 
months and agrees that the provisions of the contract 
to dismantle the Pavilion on Monday, June 13, 1976, 
should be carried out. 

FURTHER THAT the Federal Government be requested to 
preserve and store the roof panels for a maximum period 
up to the end of July, 1976, for a future use which will 
ensure continued preservation of the roof panels; such 
use to be negotiated with the Federal Government. " 

At its meeting on July 25, 1976, the Special Committee of 
Council re U.N. Conference considered a Manager's report dated 
vTuly 26 , 1976, (circulated) in which the Director of Permits 
and Licenses reported on a number of proposals for the disposition 
of the roof panels. Suggestions for possible use v/ere discussed 
with Mr. Bing Thom, representing Arthur Erickson, architects of 
thee U.N. Habitat Pavilion, a delegation representing Robson Street 
raerchants, Mr. Frank Stanzl, Contractor, Dr. K. Mirhady, Chairman 
of the Vancouver School Board, a Park Board official and a 
Dovvntown Area Planner. 

After discussion it was agreed heavy expenditure cou]d not 
be undertaken by the City and in the absence of a conimitment by 
the Federal Government to assume responsibility beyond July 31, 
1976, Mr. Stanzl' s proposal to cut the roof panels into sections 
and return them to the appropriate schools where they had been 
fabricated, should be accepted. Mr. Stanzl advised he was 
prepared to dismantle the panels and distribute them at his own 
expense, hov;ever, he was concerned that the warehouse where the 
panels were presently stored, would not be available after the 
end of Jul^ and temporary storage would have to be found for a 
period of 5 to 6 weeks. He also expressed concern about the 
cost of transportation of the panels to temporary storage area. 

The Park Board representative indicated the panels could be 
accomniodated temporarily in a hangar at Jericho and following 
further discussion, it was 

REC0J4MENDE]D 

A. . THAT Council approve the expenditure of up to $2,500 from 

Contingency Reserve funds for the cost of transportation 
of the U.N. Habitat Pavili.on roof panels from storage at 
Ricliaond to temporary storage at Jericho. 

B. THAT the Park Board be requested to store the U.N. Habitat 
Pavilion roof panels in a hangar at Jericho for a temporary 
period up to Septcmbar 30, 1976, to enable Mr. F. Stanzl to 
dismantle the panels and distribute them to the appropriate 
s c h. o o 1 s a t h is ex n e use. 

THAT the Director of Social Planning bo instructed to select 
suitable panels for preservation in the City Arcliives. 
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CITY OF VANCOUVER 
SPECIAL COUNCIL - JULY 27, 19 76 

A Special Meeting of the Council of the City of Vancouver 
was held on Tuesday, July 27, 19 76, in the Council Chamber at 
approximately 2:00 p.m. 

PRESENT ; Mayor Phillips 

Aldermen Bird, Bowers, Boyce, Cowie, 
Harcourt, Kennedy, Marzari, 
Sweeney and Volrich 

ABSENT: Alderman Rankin (Leave of Absence) 

CLERK TO THE COUNCIL; R. Henry 


Local Improvements by Petition 

MOVED by Aid. Bird, 
SECONDED by Aid. Cowie, 

THAT this Council resolve itself into a Court of Revision 
for the purpose of hearing complaints against the proposed 
assessments or the accuracy of frontage measurements, or any 
other complaint which persons interested may desire to make 
and which is by law cognizable by the Court, Mayor Phillips 
in the Chair. 

- CARRIED UNANIMOUSLY 

COURT OF REVISION 

Pavement and Curbs on Arterial 
Streets on the Initiative - 
Schedule #437 


The Court received from the Collector of Taxes, Schedule 
No. 437 listing three l ocal im provement projects at various 
locations on the initiative. 

There were no delegations present who wished to speak on 
the matter. 

MOVED by Aid. Volrich, 
SECONDED by Aid. Harcourt, 

THAT Schedule #437 as submitted by the Collector of Taxes 
be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Volrich, 
SECONDED by Aid. Harcourt, 

THAT the Court of Revision rise and report. 

- CARRIED UNANIMOUSLY 

COUNCIL 

MOVED by Aid. Volrich, 
SECONDED by Aid. Harcourt, 

THAT the report of the Court of Revision be adopted. 

- CARRIED UNANIMOUSLY 

Local Improvements - 
Subsequent Procedure 

The Council conside'red the following report of the City 
Manager dated July 14, 1976, concerning the subsequent procedure 
of the projects before the Court of Revision this day: 


cent ' d. 


Board of Administration, September 18, 1970 


(SOCIAL - 1) 


SOCIAL SERVICE AND HEALTH MATTERS 

RE C OMMENDAT I ONS 

1 . Mountain View Cemetery - 
Sixth Renovation 


The Medical Health Officer requests approval for the 
following project as detailed: 

"As a continuation of the renovation program of Mountain View 
Cemetery approved by City Council, it is now requested that 
a Sixth Renovation project be authorized. The purpose of this 
program is two- fold, first to reduce maintenance costs and 
secondly to add to the beauty of the Cemetery. 

The Sixth Renovation will include an area of approximately 
12 acres in Jones 2 and Jones Green Sections embracing 
Blocks 26-31; 33-44: 46-47 and Border Plots 87-149 in the 
Jones 2 Section and Blocks 26R, 32R, 39R and 41R in the Jones 
Green Section. The renovation lies within an area bounded on 
the west by Prince Edward St., the northerly boundary extends 
approximately 925' east (approximately 125' south of 38th 
Ave.) and the southerly boundary parallels 41st Ave. The 
estimated cost is summarized as follows: 


Labour: Grading, Cultivating, Seeding 
Labour: Resetting Markers, Memorials, etc. 
Supplies and Equipment Rentals 

$ 

11,903 
13 ,231 
10,242 

.05 
.22 
.00 


$ 

35,376 

.27 

10% Administration and Overhead 


3,537 

.63 

Total Estimate 

$ 

38,913 

.90 


The above estimate covers regrading and levelling, the laying 
flat of all adaptable monuments and reseeding the entire area. 
Funds to cover all costs are available in the Reserve for 
Cemetery Redevelopment Account 4759/ set up in conjunction 
with the Renovation Program. As a result of the renovation, 
there will be 1,920 new graves available for a total potential 
recovery of $67,200.00. 

As reported to City Council August 11, 1970, a savings in 
operating costs of approximately 22% has resulted through 
previous renovations. It is predicted that further savings 
will be possible upon completion of this renovation. In 
addition, many favourable comments have been received on the 
improvement in the appearance of the Cemetery. 

It is, therefore, requested that approval be given for this 
Sixth Renovation and that authority be given to file an 
application with the Public Utilities Commission to proceed 
with the project." 


Cont'd. 
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Local Improvements - Subsequent 
Procedure (cont'd) 


The City Engineer reports as follows: 

"GENERAL 


Projects for pavements and curbs on arterial streets on the 
'Initiative Principle' have been advanced under the provisions of the 
Local Improvement Procedure and will come before a Court of Revision 
on July 27, 1976. 

The projects are identified as follows: 

Schedule Item Type 

Initiative 437 1 Boundary Road 

2 & 3 Nelson and Mainland 

Streets 

CAPITAL FUNDS 

The City's share of these improvements is available in the 1976 
and prior years Streets Capital Budgets. 

BOUNDARY ROAD OVERPASS 

It was noted in the 'First Step' report that the improvement of this 
section of Boundary Road would include modification of the Railway Overpass 
to meet the new pavement. This work is not part of the Local Improvement. 
B. C. Hydro is having soil tests made to guide design and detailed estimating. 
We will then advance this part of the work for formal approval. Funds are 
available in budgeted Streets Capital. 

RECOMMENDATIONS 

I RECOMMEND, subject to the proceedings of the Court of Revision 
and subsequent approval by Council, that the 'Initiative' projects in 
Schedule 437 be undertaken." 

The City Manager RECOMMENDS that the above report of the City Engineer 
be approved. 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Cowie, 

THAT the foregoing recommendation of the City Manager be 
approved. 

- CARRIED UNANIMOUSLY 


The Special Council adiourned at approximately 2:05 p.m. 

* * * * * 

The foregoing are Minutes of the Special Council Meeting 

(Court of Revision) of July 27, 1976, adopted on August 10, 1976. 


^ 

MAYOR 



^ ^TY CLERK 
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CITY OF VANCOUVER 
SPECIAL COUNCIL - JULY 21, 1976 
PUBLIC HEARING 

A Special Meeting of the Council of the City of Vancouver 
was held on Tuesday, July 27, 1976, at 7:30 p.m., in the 
Auditorium of the H.R. MacMillan Planetarium, 1100 Chestnut 
Street, for the purpose of continuing an adjourned Public 
Hearing to amend the Zoning and Development By-law. 

PRESENT: Alderman Bowers (Deputy Mayor) 

Aldermen Bird, Boyce, Cowie, Harcourt, 
Kennedy, Marzari, Sweeney and 
Volrich 

ABSENT: Mayor Phillips 

Alderman Rankin (Leave of Absence) 

CLERK TO THE COUNCIL : R. Henry 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Cowie, 
SECONDED by Aid. Bird, 

THAT this Council resolve itself into Committee of the Whole, 
Deputy Mayor Bowers in the Chair, to continue an adjourned Public 
Hearing to consider proposed amendments to the Zoning and Develop- 
ment By-law. 

- CARRIED UNANIMOUSLY 

To aid the public present for the meeting, the Clerk to 
the Council read from the agenda that" the Council had before 
it. 

1. Kitsilano Point Zoning - Area generally 

Bounded by Ogden Avenue, Chestnut Street, 
Cornwall Avenue, Arbutus to McNicoll and 
Maple Streets, excluding the former C.P.R. 
Right-of-Way 

This matter was considered by Council at a Special Council 
(Public Hearing) meeting on May 6, 1976, at which time the 
following motion was passed: 

"THAT this Public Hearing in respect of various zoning 
matters before Council at this date be adjourned until 
such time as full and up to date information in each 
case is available for Council and the public." 

On June 29, 1976, Council considered a report of the City 

Manager dated June 16, 1976, in which the Director of Planning 

provided the requested information, and passed the following 
motion : 

"FURTHER THAT the adjourned Public Hearing on Section B 

of the report with respect to Kitsilano Point rezoning 
be reconvened." 


The Council then considered the application of the Director 
of Planning. 

i) To establish a new District Schedule to be known and 
and described as (RT-2A) Two-Family Dwelling District 
(Duplex and Semi-Detached) . 

ii) To rezone the lands generally bounded by Chestnut Street, 
Ogden Avenue, Arbutus Street and the former C.P.R. Right- 
of-Way (approximately 300 feet North of Cornwall Avenue) 
from (RT-2) Two-Family Dwelling District to (RT-2A) Two- 
Family Dwelling District. 


^0^ 
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Kitsilano Point Zoning 
(cont ' d ) 


iii) To rezone the lands generally bounded by Arbutus Street, 
the former C.P.R. Right-of-Way (approximately 300 feet 
North of Cornwall Avenue) southern approaches to the 
Burrard Bridge and Cornwall Avenue, excluding the lots 
approximately 60 feet North of Cornwall Avenue between 
Maple Street and approximately 132 feet East of Cypress 
Street, from (RM-3A) Multiple Dwelling District to 
(RM-3A1) Multiple Dwelling District. 

iv) To rezone the, lots approximately 60 feet North of Cornwall 
Avenue between Maple Street and approximately 132 feet 
East of Cypress Street from (C-2) Commercial District to 
(C-2B) Commercial District. 

The Director of Planning is now recommending further the 
deletion of Section 2, Subsection A, Clause 1 of the (RT-2A) 
Two Family District Schedule which was forwarded by Council on 
March 9, 1976, to a Public Hearing. In its place, the Director 
of Planning recommends the following be substituted: 

" (1) (a) Conversion of buildings existing prior to 
(date of enactment) into dwelling units, 
housekeeping units or sleeping units. 

(b) Conversion of a building for which the 

Development Permit to construct is dated 
on or after (date of enactment) and 
conversion of buildings with additions 
into dwelling units, housekeeping units 
or sleeping units. Such conversions shall 
be subject to: 

(i) the floor space ratio shall in no 
case exceed 0.75 

(ii) the number of units in any multiple 
conversion dwelling shall not exceed 
3. 

In any multiple conversion dwelling due regard shall 
be given to the quality and livability of the units 
and the effect of additions and conversions on the 
adjacent properties and the character of the area." 

The application has been approved by the Director of Planning 
and the Vancouver City Planning Commission. 

Ms. J. Hlavach, Kitsilano Area Planner, outlined the intent 
of the proposed (RT-2A) Two Family Dwelling District Schedule. 

The Deputy Mayor called for speakers. 

Mrs. Alice Smith, a member of the Kitsilano Point Neighbourhood 
Committee, expressed concern that the Standards of Maintenance 
By-law afforded little protection to the residents of the Point 
from the owners who leave properties vacant or rent them with 
no thought to upkeep or maintenance. The Point is a desirable 
place for redevelopment and a by-law should be passed to ensure 
that owners neatly maintain their premises and yards. 

Mr. Steve Zibin stated that the proposed 24 foot front yard 
restriction should not apply to new dwellings on the Point 
as currently there are whole blocks of existing houses that 
have front yards of far less than 24 feet. 

Mr. D. Manning, Architect, advised that he was appearing on 
behalf of the owners who over the years had acquired property 
on Creelman Avenue. He stated that the properties have not 
been developed as he is awaiting the new by-law - it would 
have been uneconomic to develop the properties at the 
existing density. He also advised that he has submitted 
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Kitsilano Point Zoning 
(cont'd) 


preliminary plans to ensure that the development complies 
with the requirements. The Planner agreed in principle 
with the development with the exception of the flat roofs, 
sidewalk crossings and provision of some parking that is 
not underground. Mr. Manning opposed the delegation of 
discretionary powers for the development of buildings larger 
than a duplex and feels that regulations such as the above 
should be clearly set out in a by-law so developers and 
architects know precisely what they can or cannot do. 

Mr. J. Timmer stated that by amending Clause 1 to read 
"conversion of buildings existing prior to date of enactment 
into dwelling units, etc.," you are saying that people can 
convert any existing building into dwelling units. It should 
state existing conversion buildings. 

Mr. J. Pelkovics, Architect, stated that his client has been 
waiting to redevelop his property but had to wait for the 
new by-law. He feels it is unfair to require new developments 
to have a 66' frontage as most properties don't have any more 
than a 33' frontage. He indicated it was time Council and the 
neighbouring property owners acted on a by-law that would 
ensure the upkeep of abandoned houses and vacant lots. 

Other speakers reiterated the need for a by-law to ensure the 
upkeep of abandoned houses and vacant lots as well as requesting 
better enforcement of the Standards of Maintenance By-law. 

Alderman Bowers instructed the Clerk to arrange for the 
Standing Committee on Planning and Development to consider 
whether the Standards of Maintenance By-law could include provisions 
that would apply to abandoned houses and vacant lots. 

The Deputy Mayor called for any other speakers f^r or against 
the rezoning application . 

MOVED by Aid. Volrich, 

THAT the rezoning application be approved subject to the 
following amendments: 

A. That Section 2, Subsection A, Clause 1 of the (RT-2A) 
Two Family District Schedule be deleted and the 
following substituted in lieu thereof: 


(1) (a) Conversion of multiple conversion dwellings 
existing prior to (date of enactment) into 
dwelling units, housekeeping units or 
sleeping units. 

(b) Conversion of buildings and conversion of 
buildings with additions, into dwelling 
units, housekeeping units or sleeping units. 
Such conversions shall be subject to: 


(i) 


the floor space ratio shall in no 
case exceed 0.75 


(ii) 


the number of units in any multiple 
conversion dwelling shall not exceed 


3. 


In any multiple conversion dwelling due regard shall 
be given to the quality and livability of the units 
and the effect of additions and conversions on the 
adjacent properties and the character of the area." 


cont'd. . . . 
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Kitsilano Point Zoning 
(cont'd) 


B. That Section 1, Subsection C of the (RT-2A) District 
Schedule be amended by adding clause 3 as follows: 

(3) With respect to clauses (1) and (2) above, the 
Director of Planning may have discretion to 
relax the front yard requirements having regard 
to the front yards of adjacent existing 
buildings . 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Cowie, 

THAT the Director of Planning be instructed to prepare a 
set of guidelines, with graphics, illustrating what can be done 
as a guide to preservation and redevelopment. 

(Withdrawn) 

MOVED by Aid. Volrich, 

THAT the above motion of Alderman Cowie be referred to the 
Standing Committee on Planning and Development for consideration. 

- LOST 

(Aldermen Bird, Boyce , Cowie, Harcourt, Kennedy, Marzari 
and Sweeney opposed) 

Alderman Cowie then requested and received permission to 
withdraw his motion. 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Volrich, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Bird, 

THAT the report of the Committee of the Whole be adopted and 
the Director of Legal Services be instructed to prepare and bring 
in the necessary amendments to the Zoning and Development By-law. 

- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 9:15 p.m. 

***** 

The foregoing are Minutes of the Special Council Meeting 
(Public Hearing) of July 27, 1976, adopted on August 10, 1976. 

7 MAYOR 
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CITY OF VANCOUVER 

REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, August 10, 1976, in the Council Chamber, 
commencing at 9:30 a.m. 

PRESENT ; Mayor Phillips 

Aldermen Bird, Bowers, Boyce, Cowie, Harcourt, 
Kennedy, Marzari, Rankin, Sweeney and 
Volrich 

CLERK TO THE COUNCIL ; D.H. Little 

PRAYER 

The proceedings in the Council Chamber were opened with 
prayer. 


'IN CAMERA' MEETING 

The Council was advised that there were matters to be 
considered 'In Camera' later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Bird, 
SECONDED by Aid. Sweeney, 

THAT the Minutes of the Regular Council Meeting of July 27, 
1976, (with the exception of the 'In Camera' portion), the Minutes 
of the Special Council Meeting (Court of Revision) of July 27, 1976, 
and the Minutes of the Special Council Meeting (Public Hearing) of 
July 27, 1976, be adopted. 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 


MOVED by Aid. Boyce, 
SECONDED by Aid. Bird, 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 


UNFINISHED BUSINESS & DELEGATIONS 

Accreditation, Constitution and 
By-laws of the Proposed Employers' 
Organization 

Council agreed to defer consideration of this matter pending 
the hearing of delegations later this day. 


COMMUNICATIONS OR PETITIONS 

1. Request that City Host Official 
Function during visit of Soviet 
Navy 

Council had before it a communication dated July 22, 1976, from 
Rear-Admiral A.L. Collier, Commander Maritime Forces Pacific 
requesting the City to arrange some official entertainment in 
recognition of the visit of the Soviet Navy to Vancouver in August. 

MOVED by Aid. Bird, 

THAT Council approve a grant of $500.00 to the Maritime 
Forces Pacific towards a reception for the Soviet Navy. 

- LOST NOT HAVING RECEIVED 
THE REQUIRED MAJORITY 

(Aldermen Bowers, Marzari, Volrich and the Mayor opposed) 

cont'd. . , . 
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Regular Council, August 10, 1976 

COMMUNICATIONS OR PETITIONS (cont'd) 

Request that City Host Official 
Function during visit of Soviet 
Navy (cont'd) 

MOVED by Aid. Volrich, 

THAT no action be taken on this request. 

- LOST 

(Aldermen Bird, Boyce, Cowie, Harcourt, Kennedy, Rankin 
and Sweeney opposed) 

MOVED by Aid. Boyce, 

THAT Council host an afternoon reception at City Hall in 
honour of the Soviet Navy, the date to be arranged by the 
Mayor's Office. 

- CARRIED 
(Alderman Kennedy opposed) 


2. Tender No. 766 - Curbs, Pavement 
and Street Surfacing - Widening 
of Boundary Road 

In a letter dated August 5, 1976, the Boundary Area Residents' 
Committee requested an opportunity to appear before Council 
with respect to the proposed widening of Boundary Road in the 
vicinity of Central Park. 

MOVED by Aid. Rankin, 

THAT the request be granted and. the delegation be 
heard later this day. 

- CARRIED UNANIMOUSLY 

3. Newspaper Advertisements: 
Voters' List Registration 

The City Clerk in a memorandum dated August 9, 1976, 
advised as follows: 

"The City Charter requires the City Clerk to 
give public notice in at least four issues of a daily 
newspaper in Vancouver of information in respect of 
Voters List registration. 

Provision is also made in the Charter that if 
conditions prevailing at the time make it impossible 
to comply with this requirement, the Council has the 
power to determine alternative procedures. 

If alternative action is necessary it would have to 
be taken before the next Council meeting as the registra- 
tion period is August 8-21. Therefore authority is 
requested to place advertisements by way of radio spot 
announcements advising of this registration, and these 
radio announcements be daily for the period August 16 - 
20 inclusive, if found necessary due to the present 
daily newspaper situation. Additional authority is 
requested to advertise in conununity newspapers as 
advisable . " 

MOVED by Aid. Bird, 

THAT the City Clerk be authorized to place radio spot 
announcements advising of Voters' List registration for the 
period August 16 to 20, 1976, inclusive if found necessary due 
to the present daily newspaper situation; 

FURTHER THAT the City Clerk be authorized to advertise in 
community newspapers as advisable. 


- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIONS (cont'd) 

4. Supply Cases for Deputy 
Returning Officers 

The City Clerk in a memorandum dated August 9, 1976, advised 
as follows: 

" In the City Clerk's budget there is an amount of 
$1350.00 to purchase 150 supply cases for Deputy 
returning officers. This amount was based on a 
quotation from the B.C. Penitentiary of $9.00 per 
box. Advice has been received that the supplier 
will not be able to furnish these boxes and therefore 
it has been necessary to obtain other bids. 

An examination of the latest bids received indicates 
these boxes will cost approximately $35.00 each. 
Therefore, it is requested the City Clerk's budget 
be increased accordingly. Appropriation No. 7065/788, 
to allow the immediate ordering of the boxes for 
delivery as soon as possible in October. 

The Comptroller of Accounts advised that if this request 
is approved, the source of funds is Contingency Reserve." 

MOVED by Aid. Sweeney, 

THAT the request of the City Clerk be approved. 

- CARRIED UNANIMOUSLY 


5. Advertisement of Public Hearings 
during Pacific Press Labour Difficulties 

The Acting Zoning Planner in a memorandum dated August 9, 1976, 
advised that because of the current labour difficulties at Pacific 
Press, they may be unable to meet the requirements of the Charter 
to publish notices of various Public Hearings. In the event that 
labour difficulties at Pacific Press continue, the Acting Zoning 
Planner recommended: 

(i) That notices recapping public hearings be placed in 
local papers which are in the area to be re zoned 
within the 7-14 day time frame, as is possible and 
be published in two consecutive issues, as many local 
papers are weekly. 

(ii) Press releases via radio stations be issued stating 
the time, place and subject of the public hearing 
14 days prior to a public hearing. 

MOVED by Aid. Bowers, 

THAT the foregoing recommendations of the Acting Zoning 
Planning be approved. 

- CARRIED UNANIMOUSLY 

6. Alterations to Grandview 
Community Centre 

The Cedar Cottage N.I. P. Committee in a letter dated August 4, 
1976, requested an opportunity to appear before Council this day 
on the matter of funds required for alterations to the Grandview 
Community Centre. 

MOVED by Aid. Boyce, 

THAT the request be granted and, therefore, the delegation be 
heard later this day. 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS 

A. MANAGER'S GENERAL REPORT 
AUGUST 6, 1976 


Works & Utility Matters 
(August 6, 1976) 

The Council considered this report which contains two clauses, 
identified as follows: 

CI. 1. Reconstruction of Collapsed Sewer on 15th Avenue 

between Heather and Willow. 
Cl . 2. Local Improvements on the "Initiative Principle" 

and by "Petition" 

Reconstruction of Collapsed Sewer 
on 15th Avenue between Heather and 
Willow (Clause 1) 


MOVED by Aid. Bowers, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 

Local Improvements on the ' Initiative 
Principle' and by 'Petition' (Clause 2) 

MOVED by Aid. Bowers, 

THAT the recommendations of the City Manager contained in 
this Clause be approved except that the project on Boundary Road 
between Vanness Avenue and a point approximately 282 feet south 
of Kingsway, be deferred until the delegation from the Boundary 
Area Residents' Committee is heard this afternoon. 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 


Building and Planning Matters 
(August 6, 1976) 

The Council considered this report which contains eight 
clauses, identified as follows: 

Cl . 1. 2327 Laurel Street - Development Permit Application 
#72870 - Zone: (CRM-2) Commercial/Multiple Dwelling 
District (Fairview Slopes) 

cl . 2. 811 West 7th Avenue - Development Permit Application 
#73252 - Zone: (CRM-2) Commercial/Multiple Dwelling 
District (Fairview Slopes) Site Size: 100' x 120*. 

Cl. 3. Allocation of Kitsilano NIP Funds for Litter Containers 

Cl . 4. Cedar Cottage NIP: Library Survey Results. 

Cl . 5. Heritage Designation - Recommended Buildings. 

Cl . 6. Security procedures - Apartment Buildings in Vancouver. 

Cl . 7. Proposed Social Housing in the West Grandview Area. 

Cl . 8. Kitsilano Neighbourhood Improvement Program: 
Tennyson School. 

Clauses 1, 2 and 3 

MOVED by Aid. Bowers, 

THAT the recommendations of the City Manager contained in 
Clauses 1, 2 and 3 be approved. 

- CARRIED UNANIMOUSLY 


cent ' d. . . . 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Building & Planning Matters 
(August 6, 1976) (cont'd) 

Cedar Cottage NIP - Library 
Survey Results (Clause 4) 

MOVED by Aid. Boyce, 

THAT consideration of this Clause be deferred pending the 
hearing of a delegation from the Cedar Cottage N.I. P. Committee 
this afternoon. 

- CARRIED UNANIMOUSLY 

Heritage Designation - Recommended 
Buildings (Clause 5) 


MOVED by Aid. Harcourt, 

THAT the recommendations of the Director of Planning contained 
in this Clause be approved. 

- CARRIED UNANIMOUSLY 

The Mayor requested that the Heritage Advisory Committee 
organize a tour for interested Aldermen of the buildings 
recommended for designation. 

Clauses 6, 7 and 8 

MOVED by Aid. Bird, 

THAT Clauses 6 and 7 be received for information and the 
recommendation of the City Manager contained in Clause 8 be 
approved . 

- CARRIED UNANIMOUSLY 

Fire & Traffic Matters 
(August 6, 1976) 

Parking Rates - City-Owned and 
Operated Parking Lots (clause 1) 

MOVED by Aid. Bowers, 

THAT the recommendation of the City Manager contained in 
this Clause be approved except that the proposed increases to 
the rates at the Queen Elizabeth Theatre parking garage be 
subject to approval of the Civic Auditorium Board. 

- CARRIED UNANIMOUSLY 

Finance Matters 

(August 6, 1976) 

The Council considered this report which contains nine clauses, 
identified as follows: 


CI. 

1. 

Tenders: Champlain Heights - Enclave #1. 

Cl. 

2 . 

Local Initiatives for 1976-1977 Period. 

CI. 

3 . 

Investment Matters (Various Funds) June 1976. 

Cl. 

4. 

Performance Bonds. 

Cl. 

5. 

Deferred Property Taxes - False Creek Development. 

Cl. 

6. 

Request of Actors' Workshop for Grant. 

Cl. 

7. 

Legal Fees - Mr. Lance Evans. 

Cl. 

8. 

Charter Amendments . 

Cl. 

9. 

Civic Theatres Revenue Increase - Bar Prices. 

Clauses 

1, 

2, 3 and 4 


MOVED by Aid. Bowers, 

THAT the recommendations of the City Manager contained in 
Clauses 1, 2, 3 and 4 be approved. 


- CARRIED UNANIMOUSLY 


623 


Board of Administration, September 18, 1970 (SOCIAL - 2) 

Clause No. 1 (Cont'd.) 

Your Board RECOMMENDS that: 

(a) The City Council approve the above project as described, 
including preparation of such plans and records as required. 

(b) The Medical Health Officer be authorized to make the necessary 
arrangements with the Public Utilities Commission to proceed 
with the project. 

2 . Group Trailer Parking 

The Medical Health Officer reports as follows: 

"An application has been received from the Lapidary Rock & 
Mineral Society of B.C., for the parking of a group of 30 
(thirty) self-contained trailers on the Pacific National 
Exhibition grounds from October 23 - 25, 1970, inclusive. 
The P.N.E. has granted approval. 

This group consists of exhibitors in the B. C. Gem Show 
sponsored by the Lapidary Rock & Mineral Society. 

Authority for allowing these arrangements is contained in 
By-law No. 3986, Section 3. (2) which reads as follows: 

'The Council may, upon the recommendation of the 
Medical Health Officer, permit trailers and 
housecars to be occupied as living or sleeping 
quarters in areas other than those within the 
boundaries of a trailer court for a specified 
period of time. Such permission shall not be 
granted in respect of individual trailer or 
house-car units but shall be limited to groups 
comprising ten or more of such units.' 

Sanitary arrangements will be to the satisfaction of the 
Medical Health Officer." 

Your Board RECOMMENDS that the application from the Lapidary 
Rock & Mineral Society of B.C. for the parking of 30 (thirty) self- 
contained trailers on the Pacific National Exhibition grounds from 
October 23 - 25, 1970, be approved. 

CONSIDERATION 

3 . Indigent Burials 

The Corporation Counsel reports as follows: 

"As a result of a letter dated May 4, 1970, from Mount Pleasant 
Chapel Ltd. on behalf of the British Columbia Funeral Service 
Association, Council considered the question of the cost of 
indigent burials. As a result of the publicity arising there- 
from an offer was received from First Memorial Services Ltd. 
dated July 9, 1970, offering to provide indigent burials at a 
price of $185.00. This was reported to Council by the Board 
of Administration and the following resolution was passed: 

. . . Cont'd. 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Finance Matters 
(August 6, 1976) (cont'd) 

Deferred Property Taxes - False 
Creek Development (Clause 5) 


MOVED by Aid. Bird, 

"A. That the amount in lieu of property taxes on Lots 1, 2, 3, 
4, 10, 24, 26 and 29, False Creek be deferred until the 
date of substantial occupancy of the individual properties 
with payment of the accumulated deferred taxes to be made 
on that date, and 

B. That the interest charge on the deferred property taxes 
be waived . " 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 

Request of Actors' Workshop 
for Grant (Clause 6) 

MOVED by Aid. Bowers, 

THAT Council approve a grant of $200.00 to the Actors' 
Workshop towards installation of the required water meter. 


- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 

Legal Fees - Mr. Lance Evans 
(Clause 7) 


MOVED by Aid. Rankin, 

THAT the request of the Park Board that Council pay Mr. Lance 
Evans' legal fees of $250.00 to Beck Robinson & Company, Barristers 
and Solicitors, be approved. 

- CARRIED UNANIMOUSLY 

Charter Amendments 
(Clause 8) 


MOVED by Aid. Rankin, 

THAT Section 22 of the proposed Charter amendments be deferred 
pending a report from the Director of Finance on which categories 
of properties are delinquent in payment of their taxes. 

- LOST 

(Aldermen Bird, Bowers, Boyce, Cowie, Volrich and the 
Mayor opposed) 

MOVED by Aid. Bowers, 

THAT the recOTunendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 

The Mayor instructed the Director of Finance to report to 
Council on which categories of properties are delinquent in payment 
of their taxes. 


Civic Theatres Revenue Increase - 
Bar Prices (Clause 9) 


MOVED by Aid. Harcourt, 

THAT this Clause be received for information. 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Property Matters 
(August 6, 1976) 

The Council considered this report which contains eight 
clauses, identified as follows: 

Cl. 1. Sale and Subdivision - City-owned land: Situated 

North Side of 18th Avenue and West of Renfrew Street. 
Cl . 2 . Lease of City Property - S/W Corner Howe and 

Pacific Streets. 
Cl . 3. Establishment for Lane Purposes - South side of 

71st Avenue, west of Ash Street. 
Cl - 4. Proposed Public Open Space - Thunderbird "island" 

N/E . Corner of 2nd Avenue and Skeena . 
Cl . 5. Dedication for lane purposes - portion of Lot 23 etc. 

Situated W/S Copley, north of lane north of 19th Avenue. 
Cl . 6. Canron Ltd., - Lease Extension. 

Cl. 7. Lease of City-owned Property - N/E Corner of Arbutus 

Street and 7th Avenue. 
Cl . 8. False Creek - Ground Leases - Commercial Properties. 


Clauses 1, 2, 3, 4 and 5 

MOVED by Aid. Volrich, 

THAT the recommendations of the City Manager contained in 
Clauses 1, 2, 3, 4 and 5 be approved. 

- CARRIED UNANIMOUSLY 


Canron Ltd. - Lease Extension 
(Clause 6) 


Alderman Bowers advised that following further negotiations, 
Canron Ltd., has agreed that the following be added 
to condition (d) in this Clause: 

"Landscaping of these public rights-of-way, to standards 
acceptable to the Director of Planning and the Park Board, 
is the responsibility of the lessee, and this work is to 
be undertaken concurrently with the intended improvements 
of the shoreline during the first 5 years of the lease." 


MOVED by Aid. Bowers 

THAT the City enter into an agreement with Canron Ltd., 
subject to the following terms and conditions: 

(a) The terms of the lease to be thirty (30) years 
commencing September 24th, 1976 and ending 
September 23rd, 2006; 


Cent 'd . . . 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Property Matters 
(August 6, 1976) (Cont'd.) 

Canron Ltd., - Lease Extension 
(Clause 6) (Cont'd.) 

(b) Rental for the first fifteen (15) years of the 
term of the lease shall be as follows: 


Year 

Rental per Annum 

First 

$65,000.00 

Second 

$70,000.00 

Third 

$150,000.00 

Fourth 

$160,000.00 

Fifth 

$170,000.00 

Sixth 

$180,000.00 

Seventh 

$190,000.00 

Eighth 

$200,000.00 

Ninth 

$210,000.00 

Tenth 

$220,000.00 

Eleventh 

$230,000 .00 

Twelfth 

$240,000.00 

Thirteenth 

$250,000.00 

Fourteenth 

$260,000.00 

Fifteenth 

$270,000.00 


The rental shall be paid semi-annually in advance. 

The Lease shall provide for rent reviews 
at five year intervals on the 15th, 20th 
and 25th anniversaries of the commence- 
ment date of the Lease; 

(c) The Tenant shall be responsible for payment of all 
taxes levied on the lands and improvement in addition 
to the rental under the Lease; 

(d) The Lessee agrees to provide a 10' wide right-of-way 
along the west boundary line of the property from 
1st Avenue to the water and a 20' wide right-of-way 
adjacent to the shoreline of False Creek for a 
public pedestrian walkway. The company agrees to 
provide a pedestrian bridge over the Scow Berth or 
Berths. Landscaping of these public rights-of-way, 
to standards acceptable to the Director of Planning 
and the Park Board, is the responsibility of the 
lessee, and this work is to be undertaken concurrently 
with the intended improvements of the shoreline 
during the first 5 years of the lease; 

(e) The surrender of the present lease be incorporated 
in the new Lease; 

(f) The form of the Lease shall be drawn to the satisfaction 
of the Supervisor of Property and Insurance and the 
Director of Legal Services- 


I'd 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Property Matters 

(August 6, 1976) (cont'd) 

Lease of City-Owned Property - N/E Corner 
Arbutus Street & 7th Avenue (Clause 7) 

MOVED by Aid. Bowers, 
THAT 

(a) The Acting Supervisor of Property & Insurance be 
authorized to accept a surrender of lease from St. 
Augustines Church for Lots 17-20 Incl. (Ex. R.O.W.), 
Block 285, D.L. 526, subject to the Church being 
granted first right to re-lease the site when vacant, 
and further 

(b) A new lease be granted to Vancouver Montessori Schools 
Ltd. for a period of two years at a nominal rent of 
$1.00 per year, and further 

(c) The lease document be drawn to the satisfaction of the 
Director of Legal Services. 

- CARRIED UNANIMOUSLY 

False Creek - Ground Leases - 
Commercial Properties (Clause 8) 

MOVED by Aid. Harcourt, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 

B. Open Bible Chapel - 
Champlain Heights 

MOVED by Aid. Bowers, 

THAT recommendations A and B of the City Manager 
contained in this report be approved and recommendation C be 
amended and then approved as follows: 

"C. A firm commitment should be obtained from the 
developer that he will provide additional 
parking if, in the City's judgement, it is 
required on the basis of operating experience . " 

(Underlining denotes - CARRIED UNANIMOUSLY 

amendment) 


The Council recessed at approximatelY 10:45 a.m. and following 
an 'In Camera' meeting in Committee Room No. 3. reconvened in open 
session at 11.40 a.m. 


I . Report of Standing Committee on 
Planning and Development. 
(July 22, 1976) 

The Council considered this report which contains two clauses, 
identified as follows: 

Cl. 1. Cassiar/Second Narrows Bridge Left Turn Loop. 
Cl. 2. Six Month Review of the Central Area Development 
Control Process. 

cent ' d. . . . 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 


Report of Standing Committee 
on Planning and Development, 
July 22, 1976 (cont'd) 

Cassiar/Second Narrows Bridge 
Left Turn Loop (Clause 1) 

MOVED by Aid. Bowers, 

THAT recommendations B, C, and D of the Committee contained 
in this Clause be approved; 

FURTHER THAT recommendation A of the Committee and the item 
submitted by the Committee for consideration be deferred pending 
a report back from the City Engineer on the P.N.E. with respect 
to recommendations B, C and D. 

- CARRIED UNANIMOUSLY 

Six Month Review of the Central Area 
Development Control Process (Clause 2) 

MOVED by Aid. Bowers, 

THAT recommendations A and B of the Committee contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Cowie, 

THAT recommendation C of the Committee contained in this 
Clause be approved. 

- CARRIED 

(Aldermen Bowers, Marzari and Rankin opposed) 


II. Report of Standing Committee on 
Housing and Environment. 
(July 29, 1976) 


The 

Council considered this report which contains eleven 

clauses , 

identified as follows: 

CI. 

1 . 

Ohio Rooms, 245 Powell Street - Lodging House By-law. 

CI. 

2 . 

Wicklow Hotel, 1516 Powell Street - Lodging House 



By- law . 

CI. 

3 . 

Royal Rooms, 237 Main Street - Standards of 



Maintenance By-law. 

CI. 

4 . 

Phasing Out of Cecil Rhodes School - 14th Avenue 



at Oak Street. 

Cl. 

5 . 

951 East 8th Avenue - Anavets Senior Citizens 



Housing Project. 

Cl. 

6. 

C.M.H.C. Grants and Mortgage Loans to Non-Profit 



Societies . 

Cl. 

7 . 

420 East Hastings Street - Compliance with Standards 



of Maintenance By-law. 

Cl. 

8. 

1799 Cedar Crescent - Standards of Maintenance By-law 

cl. 

9. 

Charges for Garbage Collection from Strata Title 



Properties - Strata Plan Owners' Association of B.C. 

cl. 

10. 

1168 East Hastings Street - Standards of Maintenance 



By- law . 

Cl. 

11. 

Five- Year Plan - Housing Component. 


Ohio Rooms, 245 Powell Street - Lodging 
House By-law (Clause 1) 

MOVED by Aid. Har court, 

THAT the resolutions of the Committee contained in this 
Clause be approved. 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Report of Standing Committee 
on Housing and Environment, 
July 29, 1976 (cont'd) 

Clauses 2, 3, 5, 6, 9 and 10 

MOVED by Aid. Harcourt, 

THAT the recommendations of the Committee contained in 
Clauses 2 and 3 be approved and Clauses 5, 6, 9 and 10 be 
received for information. 

- CARRIED UNANIMOUSLY 

Phasing Out of Cecil Rhodes School - 
14th Avenue at Oak Street (Clause 4) 

MOVED by Aid. Bowers, 

THAT resolution A of the Committee contained in this Clause 
be approved and the other resolutions of the Committee be deferred 
pending the outcome of the discussions approved in resolution A. 

- CARRIED UNANIMOUSLY 

420 East Hastings Street - Compliance with 
Standards of Maintenance By-law (Clause 7) 

MOVED by Aid. Harcourt, 

THAT the resolution of the Committee contained in this 
Clause be amended and then approved as follows: 

"THAT the Director of Permits and Licenses be instructed 
to report back to the next meeting of the Committee on 
detailed alternative proposals for proceeding with a test 
case for non-compliance under the Standards of Maintenance 
By-law." 

- CARRIED UNANIMOUSLY 

(Underlining denotes 
amendment) 

1799 Cedar Crescent - Standards of 
Maintenance By-law (Clause 8) 

MOVED by Aid. Kennedy, 

THAT no action be taken on this resolution of the Committee. 

- CARRIED 

(Aldermen Harcourt, Marzari and Rankin opposed) 


The Council recessed at approximately 12:10 p.m. to reconvene 
at 2:00 p.m. 


The Council reconvened in the Council Chamber at approximately 
2:00 p.m., with Mayor Phillips in the Chair and the following members 
present: 

PRESENT: Mayor Phillips 

Aldermen Bird, Bowers, Boyce, Cowie, Harcourt, 
Kennedy, Marzari, Rankin, Sweeney and 
Volrich 


CLERK TO THE COUNCIL: D.H. Little 
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DELEGATIONS AND UNFINISHED BUSINESS 
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Accreditation, Constitution and By-laws 
of the Proposed Employers' Organization . 

Council previously deferred consideration of a Manager's 
Report dated June 30, 1976 on Accreditation, Constitution and 
By-laws of the Proposed Employers' Organization to permit deleg- 
ations from the Vancouver Municipal and Regional Employees' Union 
and the Canadian Union of Public Employees . 

Mr. Bob Ross, Business Manager, V.M.R.E.U., addressed Council 
and spoke to his brief which had previously been circulated to 
Council Members. In essence, the brief requested Council give 
serious consideration to this whole matter before joining the 
Employers' Organization proposed by the G.V.R.D. Labour Relations 
Department . 

Mr. D. Werlin, on behalf of Local 1004, C.U.P.E., also addresse 
Council and submitted a brief putting forward a number of arguments 
on why the City should not join the Employers' Organization. His 
Union expressed great concern with regard to the restrictive and 
constrictive nature of the proposed constitution and by-laws of 
the Association. 

Mr. Graham Leslie, Director of Labour Relations, G.V.R.D., 

coinmented on the presentations of the delegations and answered 
questions from Members of Council. 

MOVED by Aid. Volrich 

THAT the matter of Accreditation, Constitution and By-laws 
of the Proposed Employers ' Organization be deferred to permit 
consideration of the Unions' submissions by the City Manager and 
the Director of Labour Relations, G.V.R.D., for report back to 
the next meeting of Council; 

FURTHER THAT the Director of Legal Services report back at 
the same time on the legal aspects of the proposed accreditation. 

- CARRIED UNANIMOUSLY 


Tender No. 766 - Curbs, Pavement 

and Street Surfacing - Boundary Road . 

Earlier this day Council agreed to hear representations from 
the Boundary Area Residents' Committee on the proposed widening 
of Boundary Road in the vicinity of Central Park. Mrs. D.L. 
Matters, Vice-Chairperson, Boundary Area Residents' Committee, 
urged Council to defer commencement of the widening of Boundary 
Road on the south-side of this area. She pointed out that Central 
Park is owned by the Provincial Government and permission would have 
to be obtained from them before the widening could proceed. She 
understands that this permission has not yet been obtained. She also 
indicated that both Burnaby and Vancouver Park Boards are opposed 
to using parkland for the proposed widening. 

The Deputy City Engineer confirmed that permission has not yet 
been obtained from the Provincial Government with respect to this 
widening . 


Cont ' d 
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DELEGATIONS AND UNFINISHED BUSINESS 


(Cont'd) 


Tender No. 766 - Curbs, Pavement and 
Street Surfacing - Boundary Road. (Cont'd ) 

MOVED by Aid. Rankin 

THAT the City Engineer be instructed to defer indefinitely 
letting the contract on the widening of Boundary Road at Kingsway 
to provide Council an opportunity to discuss the whole 
question of Boundary Road with the citizens, Burnaby Council and 
the Vancouver Park Board; 

FURTHER THAT the City Engineer" report back on Burnaby Council' 
reaction to Council's decision to indefinitely defer this contract. 

- CARRIED 

(Aid. Bowers opposed) 

The Mayor requested that the City Engineer submit, at a 
later date, a further report on the north/south truck 
route . 


Works & Utility Matters 
(August 6, 1976) (Cont'd ) 

Local Improvements on the "Initiative 

Principle" and by "Petition". 

(Clause 2) 

Council, earlier this day, deferred approval of the proposed 
Local Improvements Lighting Project on Boundary Road between 
Vanness Avenue and a point approximately 282 feet south of Kingsway 
pending the hearing of this delegation. 

The Assistant City Engineer, Electrical Division, advised that 
deferral of the street-widening project would not affect the City 
proceeding with improvement of the lighting on Boundary Road. He 
stated that the present lighting is very inadequate. 

MOVED by Aid. Bowers 

THAT, with respect to the Local Improvements Lighting Project 
on Boundary Road between Vanness Avenue and a point approximately 
282 feet south of Kingsway, being Project #11 of Schedule 439, 

(a) the reports of the Deputy City Engineer and the Director 
of Finance be adopted together with the details of the 
Second Step Report on file in the City Clerk's office, 
as it relates to this project; 

(b) this project be included in the projects scheduled for the 
Court of Revision to be held at 7:30 p.m. on Thursday, 
October 21, 1976; 

(c) this street be designated as a "thoroughfare" for the 
purposes of Part II of the Local Improvement Procedure 
By- law . 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 
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DELEGATIONS & UNFINISHED BUSINESS (Cont'd) 


Alterations to Grandview 
CoTTimunity Centre . 

Council, earlier this day, agreed to hear a delegation from 
Cedar Cottage N.I. P. Committee on funds required for alterations 
to the Grandview Community Centre. 

Mrs. Flo Simatos, Chairwoman, Cedar Cottage N.I. P. Committee 
asked Council to advance to the Committee a sum of $2 50,000, to 
permit the project to proceed as soon as possible. This sura 
was anticipated as a recreational grant from the Provincial Govern- 
ment, but no confirmation of the grant has, as yet, been obtained 
from the Provincial Government. Mrs. Simatos further indicated 
that the N.I. P. Committee would be willing to transfer the sum of 
$170,000, previously set aside for a library in the area, to the 
Community Centre fund to partially re-imburse the City, should the 
Provincial Government grant not be approved. 

Council also had for consideration, a letter from the Park 
Board, dated August 10, 1976 which indicated that they have been 
unable to obtain any commitment from the Provincial Government 
on the recreation grant to the Grandview Community Centre. The 
Park Board resolved: 

"THAT the Board request City Council to advance $250,000 
pending approval of the grant by the Provincial Govern- 
ment, in order that a contract may be awarded for this 
project . " 

MOVED by Aid. Volrich 

THAT Council advance $250,000 to the Cedar Cottage N.I. P. 
Committee to allow them to proceed with construction at the 
Grandview Community Centre, on the assumption that, should the 
Provincial Government grant not be approved, the $170,000 in N.I. P. 
funds currently ear-marked for a library, will be paid to the City 
in partial reimbursement of this advance. 


The Park Board letter also contained details of the tenders 
received for the alterations and additions to the Grandview 
Community Centre and ice-rink, as follows: 

"The Director of Planning reported that four bids for 
this project were received on July 21, 1976. 

Staff recommend awarding the contract to Key Construction, 
the low bidder for the project, in the amount of $605,000. 

Proposed funding for the project was as follows: 

Source of Funds 


- CARRIED UNANIMOUSLY 


Cedar Cottage N.I. P. Funds. 
Provincial Community Recreation 
Facilities Fund Grant. 


$500,000 


250,000 


TOTAL: 


$750,000 


Cont ' d . 
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DELEGATIONS AND UNFINISHED BUSINESS (Cont'd) 


Alterations to Grandview 
Community Centre. (Cont'd) 


Estimated Expenditure 


1. Construction contract 
2 . Design fees . 

3. Furniture and Equipment. 

4. Landscaping. 

5. Tests and Checks. 

6. Contingency. 


$605,000 


73,000 
50,000 
9,000 
1,500 
11,500 


TOTAL : 


$750,000 


ft 


MOVED by Aid. Rankin 

THAT the City Manager be given authority to approve the 
letting of the contract for the alterations and additions to the 
Grandview Community Centre and Ice-rink on the usual basis. 


Building and Planning Matters 
(August 6, 1976) (Cont'd) 

Cedar Cottage NIP - Library 
Survey Results (Clause 4) 

Council earlier this day deferred consideration of this 
clause, pending the hearing of the aforementioned delegation. 

MOVED by Aid . Boyce 

THAT this clause in the report be received for information. 


- CARRIED UNANIMOUSLY 


- CARRIED UNANIMOUSLY 


The Council recessed at 3.45 p.m. to reconvene 
in the Council Chamber at approximately 3.55 p.m. 


Board of Administration, September 18, 1970 


(SOCIAL - 3) 


Clause No. 3 (Cont'd.) 


'THAT a contract for indigent burials be entered 
into with First Memorial Services Ltd. on the basis 
of its offer of $185.00, including ministerial fee, 
the contract to be on a one-year basis and satis- 
factory to the Corporation Counsel . ' 

Since that resolution was passed, letters have been received 
from Mr. W. S. Owen on behalf of Harron Bos. Ltd. suggesting 
that Council reopen the question of indigent burials, and 
from Kearney Funeral Directors stating that they were prepared 
to provide the service for a fee of $140.00. 

In view of the fact that Council has already accepted the 
offer of First Memorial Services Ltd. thus creating a binding 
contract, it is suggested that Mr. Owen and Kearney Funeral 
Directors be advised that the matter will come up for further 
consideration when the contract with First Memorial Services 
Ltd. expires. 

Before entering into a contract with First Memorial Services 
Ltd. it will be necessary to terminate the existing contracts 
with the various funeral parlours and authority is therefore 
requested to give notice of termination in accordance with 
the terms of the contracts . " 

Your Board submits the foregoing report of the Corporation 
Counsel for the consideration of Council. 

RECOMMENDATIONS 

4 . Meal Tickets for Single Men 

The Acting Social Service Administrator reports as follows 
" History 

In January, 1968, an arrangement was made with White Lunch 
Ltd. whereby the Social Service Department issued a portion 
of their caseload of single employable men with daily meal 
tickets, at a face value of $2.25 and a billing value of $1.50, 
usable only at 65 East Hastings Street. A minimum of 180 per 
day was guaranteed. Since $45.00 per month was more than the 
food allowance for single persons, the concurrence of the 
Provincial Government was obtained. 

Since January, 1968, these tickets have been issued to men 
placed in the Stratford Hotel, Catholic Charities Hostel, 
and men on an administered caseload. This latter group has 
included both the special caseload of chronic alcoholic 
single men (approximately 130 men) and at present over 200 
young transient men for whom there is no space at Pacific 
Hostel and whose room rent is being paid by the Department 
directly to their landlords . 


Cent ' d . 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 


Report of Standing Committee 
on Housing and Environment, 
July 29, 1976 (cont'd) 

Five Year Plan - Housing 
Component (Clause 11) 

MOVED by Aid. Harcourt, 

THAT the recommendation of the Committee contained in this 
Clause be approved with the addition of the following statement 
after the words "single persons": 

"The purpose of this fund is to make land available 
to these groups at less than market value." 

- CARRIED UNANIMOUSLY 


III. Report of Standing Committee on 
Finance and Administration 
(July 29, 1976) 

The Council considered this report which contains five clauses, 
identified as follows: 

CI. 1. "City of Vancouver" Book. 

CI. 2. Real Property Taxation for Senior Citizens' Housing. 

Cl . 3. Development Permit Fees 

CI. 4. Policy Regarding Renewal of Grant Applications. 

Cl. 5. Penalty for Late Payment of Taxes. 

"City of Vancouver" Book 
(Clause 1) 

MOVED by Aid. Volrich, 

THAT the recommendation of the Committee contained in this 
Clause be approved. 

- CARRIED 
(Aldermen Bowers and Rankin opposed) 

Clauses 2, 3 and 5 

MOVED by Aid. Volrich, 

THAT Clauses 2 and 5 be received for information and the 
recommendations of the Committee contained in Clause 3 be 
approved . 

- CARRIED UNANIMOUSLY 

Policy Regarding Renewal of 
Grant Applications (Clause 4) 

MOVED by Aid. Volrich, 

THAT the recommendation of the Committee contained in this 
Clause be approved. 

- CARRIED 

(Aldermen Marzari and Rankin opposed) 


Regular Council, August 10, 1976 

CITY MANAGER'S AND OTHER REPORTS (cont'd) 


17 


IV. Report of Standing Committee on 
Planning and Development 
(July 29, 1976) 

The Council considered this report which contains four clauses, 
identified as follows: 

Cl. 1. Development Permit Application #74641 - Temporary 

Structure - 1601 West Georgia Street. 
Cl. 2. Development Permit Application #74688 - 2199 

Commissioner Street - Norpac Fisheries. 
Cl . 3. Proposed Office Development - 8th Avenue and 

Quebec Street . 

Cl. 4. Boundaries of Park Reserve in Block 43, D.L. 139, 
E/S Camosun Street - 2 0th and 21st Avenues. 

Clauses 1 and 2 

MOVED by Aid. Bowers, 

THAT Clauses 1 and 2 be received for information. 

- CARRIED UNANIMOUSLY 

Proposed Office Development - 8th Avenue 
and Quebec Street (Clause 3) 


Mr. R.R. Youngberg, Assistant Director Area Planning advised 
that the Director of Planning has been given the power by Council 
to approve or disapprove development permit applications and thus 
he is unable to reconsider his decision to refuse this particular 
application. Mr. Youngberg suggested the applicant could appeal 
the decision of the Director of Planning to the Board of Variance. 

MOVED by Aid. Bowers, 

THAT the Board of Variance be requested to give permission to 

Paul Smith Associates, A rchitect s , to appeal the decision of the 

Director of Planning with respect to the proposed office development 
at 8th Avenue and Quebec Street; 

FURTHER THAT the Board of Variance be advised that Council 
favours this application. 

- CARRIED 

(Aldermen Bowers, Harcourt and Rankin opposed) 

Boundaries of Park Reserve in Block 43, 
D.L. 139 - E/S Camosun Street - 20th and 
21st Avenues (Clause 4) 


MOVED by Aid. Bowers, 

THAT recommendation A of the Committee contained in this Clause 
be approved and that recommendation B be amended and then approved 
as follows: 

"B. THAT Mr. R. Murdoch be advised that a decision on whether 
any part of the designated parkland is to be included in 
the proposed ecological reserve, would be left to the 
Park Board. " 


(Underlining denotes 
amendment) 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

V. Report of Street Naming 
Committee, July 26, 1976 

Street Names - Phase 1 Area 6, False 
Creek, Langara, Musqueam & East end 
of False Creek 


MOVED by Aid. Bowers, 

THAT recommendation (b) of the Committee contained in this 
report be amended and then approved as follows: 

" (b) Musqueam 

- dedicated road between existing Staulo Crescent 
and 51st Avenue to be known as 51st Avenue (se e 
attached Plan marginally numbered LF7356)" 

and that Ferryrow contained in recommendation (d) be shown as two 
words, e.g. Ferry Row; 

FURTHER THAT the remainder of the recommendations contained 
in this report be approved and the Director of Legal Services be 
instructed to prepare the appropriate amending By-law to By-law 
No. 4054, being the Street Naming By-law. 

- CARRIED UNANIMOUSLY 

(Underlining denotes amendment) 

(Plan referred to on file in the 
City Clerk's Office) 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Hare our t, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Har court, 
SECONDED by Aid. Bird, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 

BY-LAWS 

1. BY-LAW TO AMEND BY-LAW NO. 2849, 
BEING THE STREET AND TRAFFIC BY- 
LAW (Use of Bicycles on Certain 
Sidewalks ) 


MOVED by Aid. Marzari 
SECONDED by Aid. Boyce 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Marzari 
SECONDED by Aid. Boyce 

THAT the By-law be given second and third readings and the Mayor 
and City Clerk be authorized to sign and seal the By-law. 


- CARRIED UNANIMOUSLY 
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BY-LAWS (cont'd) 

2. BY-LAW TO AMEND BY-LAW NO. 3575, 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW (Establishment of RT-2A 
Two-Family Dwelling District) 

MOVED by Aid. Volrich 
SECONDED by Aid. Harcourt 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Volrich 
SECONDED by Aid. Harcourt 

THAT the By-law be given second and third readings and the 

Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

(Alderman Rankin was excused from voting on this 
By-law) 

3. BY-LAW TO AMEND BY-LAW NO. 3575, 
BEING THE ZONING AND DEVELOPMENT 
BY-IAW (Kitailano Point Zoning) 

MOVED by Aid. Volrich 
SECONDED by Aid. Harcourt 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Volrich 
SECONDED by Aid. Harcourt 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

(Alderman Rankin and the Mayor were excused from 
voting on this By-law.) 


MOTIONS 

A. Establishment of Land for Lane 
Purposes (S/S 71st Avenue, west 
of Ash Street) 


MOVED by Aid. Boyce, 
SECONDED by Aid. Rankin, 

THAT WHEREAS the City of Vancouver is the registered owner 
of Lot 32, Block 3, D.L. 311, Plan 3362; 

AND WHEREAS it is deemed expedient and in the public interest 
to establish a portion of the above described property for lane 
purposes; 
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MOTIONS (cont'd) 

Establishment of Land for Lane 
Purposes (S/S Vlst Avenue, West 
of Ash Street) (cont'd) 


THEREFORE BE IT RESOLVED THAT the West 3.5 feet of Lot 32, 
Block 3, D.L. 311, Plan 3362, the same as shown outlined red on 
plan prepared by G. Girardin, B.C.L.S., dated the 13th day of 
July, 1976, and marginally numbered LF 7766 be, and the same is 
hereby established for lane purposes and declared to form and 
constitute portion of lane. 

- CARRIED UNANIMOUSLY 


B. Allocation of Land for Lane 

Purposes (4305 Skeena Street) 

MOVED by Aid. Boyce, 
SECONDED by Aid. Rankin, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver for lane purposes, the following described lands: 

West 8 feet of Lot 8, Block 3, South-east Quarter 
Section 50, Town of Hastings Suburban Lands, Plan 1932 

(4305 Skeena Street); 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes, and declared to form and constitute portions of 
lane . 

- CARRIED UNANIMOUSLY 


C. Closing, Stopping Up & Conveyancing 

to Owner of Abutting Lands (Lane east 
of Brunswick Street, south of 2nd 
Avenue) 


MOVED by Aid. Boyce, 
SECONDED by Aid. Rankin, 
THAT WHEREAS 

(1) The City of Vancouver is the owner of all the streets 
and lanes lying within the limits of the City of 
Vancouver; 

(2) The lane east of Brunswick Street, south of 2nd Avenue, 
dedicated by the deposit of plan 767 is no longer 
required for lane purposes; 

(3) The owner of the lands on both sides of the said lane 
has made application to acquire this portion of lane 
for consolidation with his lands; 

THEREFORE BE IT RESOLVED THAT all the lane dedicated by the 
deposit of plan 767 adjacent to lots 'A' to 'D' of subdivision 
1 and 2, Block 27, District Lot 200A, Plan 767, be closed, stopped 
up and conveyed to the owner of the abutting lands; and 

FURTHER BE IT RESOLVED THAT the lane so closed, be consolidated 
with the said abutting lands. 


- CARRIED UNANIMOUSLY 


1 r'l 
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MOTIONS (cont'd) 

D. Closing, Stopping Up & Conveyancing 
to the Abutting Owner (Portion of 
Hudson Street, South of 71st Avenue) 

MOVED by Aid. Boyce, 
SECONDED by Aid. Rankin, 
THAT WHEREAS 

(1) The City of Vancouver is the owner of all the streets 
and lanes lying within the limits of the City of 
Vancouver; 

(2) The East 7 feet of Lot 5, Block 9, District Lot 318, 
Plan 1749 has been established for road purposes; 

(3) The said 7 feet is no longer required for road 
purposes ; 

(4) The abutting owner has applied to purchase the said 
7 feet; 

THEREFORE BE IT RESOLVED THAT the East 7 feet of Lot 5, Block 
9, District Lot 318, Plan 1749 be closed, stopped up, and conveyed 
to the abutting owner; and 

FURTHER BE IT RESOLVED THAT the said 7 feet be subdivided with 
the remainder of said Lot 5. 

- CARRIED UNANIMOUSLY 

1. Tenporary Parking for P.N.E. Employees 
during Pacific National Exhibition 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Bird, 

THAT the City of Vancouver give permission to the P.N.E. 
to use one-half block bounded by Renfrew, Franklin, Kaslo and 
lane north of Hastings between Franklin and Kaslo, as a 
temporary parking lot for P.N.E. employees' autonobiles for the 
period of August 21st to September 6th, inclusive. 

- CARRIED UNANIMOUSLY 

2. 1977-81 Five Year 
Capital Plan 

MOVED by Aid. Bowers, 
SECONDED by Aid, Kennedy, 

THAT Council's resolution of July 27, 1976, approving a 
single ballot with four separate sections for the 1977-81 Five 
Year Plan plebiscite, be rescinded. 

- CARRIED BY THE 
REQUIRED MAJORITY 

(Alderman Rankin opposed) 

MOVED by Aid. Bowers, 
SECONDED by Aid. Kennedy, 

THAT Council approve the 1977-81 Five Year Plan being placed 
before the electorate at the forthcoming election on the basis of 
four separate questions as follows, and by separate ballot in the 
case of each question: 

(i) Parks and Recreation and Library 
(ii) Engineering and Fire Halls 
(iii) Housing 
(iv) Neighbourhood Improvement Program. 

- CARRIED 

(Alderman Rankin opposed) 


cont'd. . . . 
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MOTIONS (cont'd) 

1977-81 Five Year Capital 
Plan (cont'd) 


MOVED by Aid. Bowers, 
SECONDED by Aid. Kennedy, 

THAT the Director of Legal Services be instructed to seek 
a Charter amendment to ensure the City may, at its discretion, 
place multiple questions before the electorate on a single 
ballot paper under Section 245 of the Charter. 

- CARRIED UNANIMOUSLY 


NOTICE OF MOTION 

The following Notices of Motion were submitted and recognized 
by the Chair: 

1 . Harbour Park Property 

MOVED by Aid. Kennedy, 

THAT WHEREAS Council by resolution dated July 27, 1976, has 
broken off negotiations with the proposed developer for the 
Harbour Park property; 

AND WHEREAS the right to develop this site within the airspace 
above the property represents an economic value to the City; 

THEREFORE BE IT RESOLVED THAT Council is prepared to consider 
bids from developers for some part of those rights if the transfer 
to another site is considered to be architecturally appropriate. 

(Notice) 


2. Escape from Highrise Buildings 

MOVED by Aid. Kennedy, 

THAT WHEREAS the subject of escape from highrise buildings 
is a matter of continuing public concern; 

AND WHEREAS it has been demonstrated that the Booth system 
used in New Westminster appears to have novel advantages; 

THEREFORE BE IT RESOLVED THAT the City's Fire Chief and 
Chief Building Inspector be asked to report on the Booth system 
and to advise on the desirability of making the system a 
requirement in all new highrise buildings in Vancouver. 

(Notice) 

The Clerk was directed to obtain the Fire Chief's report 
on the Booth system for Alderman Kennedy prior to the next 
meeting of Council. 


3 . Fluoridation of Water Supply 

MOVED by Aid. Rankin, 

THAT WHEREAS periodic dental surveys of children in Canada 
reveals great differences in the dental health of Vancouver's 
children when comparison is made with children from other 
(fluoridated) cities; 

AND WHEREAS a typical example is Vancouver compared with 
Toronto (which commenced fluoridation in 1963) . The standard 
DMF index is used in surveys and represents the average number 
of decayed, missing and filled teeth in each child. 


cent ' d. 
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NOTICE OF MOTION (cont'd) 

Fluoridation of Water 
Supply (cont'd) 

Vancouver DMF Toronto DMF 

8.9 (1962) 6.34 (1963) 

7.0 (1975) 3.41 (1974) 

There are less than half the number of damaged teeth in Toronto 
children ages 5 - 19; 

THEREFORE BE IT RESOLVED THAT Council endorse and approve one 
of the following alternatives which are listed in order of 
priority: 

(a) Request a change in legislation which would require 
that all community water systems be fluoridated. 

(b) Request a change in legislation which would permit 
community water fluoridation with a majority vote. 

(Notice) 


ENQUIRIES AND OTHER MATTERS 


Alderman Rankin - 

City of Vancouver Truck 

Leasing Policy 


requested that the City 
Engineer submit to Council a 
report reviewing the City's 
current truck leasing policy. 
The Mayor so directed. 


Alderman Harcourt - 
Relocation of Habitat House 


referred to a letter he had 
received from Mr. Charles 
Haynes who built the Habitat 
House at Jericho. He wishes 
to re-assemble the house on 
vacant City-owned land and has 
requested that Council instruct 
its staff to assist him in this 
matter. 


Alderman Boyce - 
City's By-law Court 


queried the current disposition 
of the City's By-law Court. 
The Director of Legal Services 
advised he is currently 
attempting to fill the needed 
position and is hopeful that 
this will be accomplished by 
the end of September. 


Alderman Boyce - 
Overgrown tracts of Vacant 
Land in the City 


referred to a number of 
complaints she has received 
with respect to large tracts 
of land which are overgrown 
with weeds. She queried 
whether or not the City had 
a By-law which would compel 
the owners of these lands to 
maintain them in a neat and 
tidy condition. 


VP 
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ENQUIRIES AND OTHER MATTERS (cont'd) 

Alderman Boyce - referred to her enquiry of 

Boulevard Signs July 27th, on the increasing 

proliferation of commercial and 
political signs on boulevards 
which was directed to the 
Director of Permits & Licenses. 
She advised that she has now 
been informed this matter is 
under the jurisdiction of the 
City Engineer. 

The Mayor instructed that the 
enquiry be re-directed. 


The Council adjourned at approximately 5:00 p.m. 


***** 


The foregoing are Minutes of the Regular Council Meeting 
of August 10, 1976, adopted on August 24, 1976. 


MAYOR 



CITY CLERK 
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Manager's Report, August 6, 1976 (WORKS - 1) 

WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 


RECOMMENDATIONS 


1. Reconstruction of Collapsed Sewer on 15th Avenue Between 
Heather and Willow 


The City Engineer reports as follows: 

"During the course of reconstructing the sewer on 15th Avenue between 
Oak and Willow Street, it has been found that the section between Heather 
and Willow is in very poor condition; a portion of this sewer has collapsed, 
causing sewage to back up in the system. Repair is not possible, and it 
must be reconstructed immediately to prevent flooding and extraordinary 
maintenance costs. The estimated cost of reconstruction is $47,000. 

The City Engineer RECOMMENDS that the appropriation for Sewers Capital 
Account 111/6820, 'Reconstruction of Sewers in Poor Condition', be in- 
creased by $47,000. Funds may be appropriated from Sewers Capital Account 
118/7904, 'Reconstruction and Relief - Unallocated'." 

The City Manager RECtMMENDS that the foregoing be approved. 


2. Local Improvements on the " Initiative Priaciple" and by 
"Petition" 


The Deputy City Engineer reports as follows: 

" General * 

As required by the Local Improvement Procedure By-law, projects for: 

Special Light Standards 
Light Standards 
Lane Lighting 

Granville Mall Decorative Lighting 
Hastings Street Underground Wiring 

as shown on the attached schedule dated July 30, 1976 are advanced to Council 
on the 'Initiative Principle'. One additional project for street lighting - 
Holland Street from 41st Avenue to S.W. Marine Drive is advanced by 'Petition'. 

Information on Projects 

Special Light Standard Projects - 

Post top lighting is proposed on a number of short sections of street 
in the Shaughnessy area which have not previously been lighted. Requests 
for lighting have been received from residents on these streets. 

Light Standard Projects 

The City has encouraged the installation of street lighting for the 
safety of pedestrians and motorists and as a deterrent to crime. As 
a result less than 5% of the City's streets are without street lights. 
The initiative principle provides the most convenient method for the 
property owners on the remaining streets to obtain street lighting. 

The following project involves other considerations :- 

Boundary Road between Vanness Avenue and a point approximately 282 feet 
south of Kingsway is being widened and paved with centre median. The 
present lighting is inadequate. The local improvement charge to abut- 
ting owners on this street would be the same as that payable by owners 
in similar zoning throughout the City. 

Lane Lighting Projects 

Projects in this group have been prepared after consultation with the 
Police Department. They are being advanced on the initiative principle 
in accordance with the Council recommendation of September 14, 1973. 

Granville Mall Decorative Lighting Project 


This project, which consists of the installation of Christmas lights 


Board of Administration, September 18, 1970 (SOCIAL - 4) 

Clause No. 4 (Cont'd.) 


In 1969, because of complaints by merchants in the Unit block 
East Hastings Street concerning the congregation at or near 
65 East Hastings of the men in our alcoholic caseload and 
because the Plaza and New Zenith Cafes in the 100 block East 
Hastings asked for a share of the business, a similar arrange- 
ment at the same prices was made with them, and the alcoholic 
caseload was issued with tickets on these two Cafes. 

Since July, 1970, the White Lunch Ltd. has reported that the 
general public's use of their cafeteria at 65 East Hastings 
has declined; that wage and other costs have risen substan- 
tially since January, 1968; that they are, as at May 31st, 
running at a $5,000.00 loss on their operation there, they 
request an immediate increase to $1.75 per ticket and a sub- 
sequent increase to $2.00. As a long-term solution, they offer 
to operate 65 East Hastings solely for the use of this Depart- 
ment. The Provincial Government, Department of Rehabilitation 
and Social Improvement, has been consulted and the Minister has 
agreed to an immediate increase to $1.75 and accepts the idea 
of the use of 65 East Hastings solely for the Social Assistance 
applicants . 

Accordingly, discussions with Mr. Sorenson and Mr. Jordan of 
the White Lunch have produced the following tentative guide- 
lines for an agreement. 

I . The White Lunch will lease the premises at 65 East 
Hastings from the owner for a period of five years 
which will be the period of the agreement. 

II . The White Lunch will make all alterations to suit the 
new use and will redecorate both the front and interior 
to a higher esthetic standard. They will provide and 
replace all equipment and will be responsible for 
maintenance and cleaning . 

Ill . The White Lunch will provide and serve two meals a day, 
a substantial brunch and dinner, at hours to be agreed 
upon at a price depending on a guaranteed minimum of 
persons served. A take-away snack will be provided. 
The price will be renegotiable at yearly intervals. 
The White Lunch will cost-account their operation at 
65 East Hastings separately and will be prepared to 
substantiate the need for any subsequent increase in 
prices . 

IV. The City Social Service Department will direct Social 
Assistance applicants to this service on one of the 
following plans: 

(a) A guaranteed daily minimum of 500, $1.75 a day; 
any surplus over 500 at $1.65 a day. 

(b) A guaranteed daily minimum of 1,000, $1.56 a day; 
any surplus over 1,000 at $1.50 a day. 

(c) A guaranteed daily minimum of 1,500, $1.48 a day; 
any surplus over 1,500 at $1.40 a day. 


Cont'd. 
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Manager's Report, August b, 197 6 (WORKS - 2) 

Clause 2 Cont'd 

on all trees in Granville Mall and their annual maintenance and energy 
costs, is initiated in accordance with Council's resolution dated 
March 16, 1976. 

Hastings Street Underground Wiring Project 

This project consists of the removal of wooden poles and overhead wires 
from Hastings Street between Burrard and Thurlow and on Burrard Street 
between Hastings and C.P.R. Right-of-Way. Cost of the work would be 
shared between the City, the Provincial Government and the Utility 
Companies under the Power and Telephone Line Beautifi cation Fund Act. 
This project was listed as a priority project in previous reports to 
Council on underground wiring and has been requested by the owners of 
Oceanic Plaza, now under construction. 

Light Standard Project on Holland Street 

This project has been petitioned for by the Property Owners in this 
block. 

Capital Funds 

The City's share of these improvements is available in the 1976 and prior 
years Street Lighting and Undergrounding Capital Budgets." 

Second Step 

The Director of Finance reports as follows: 

"In accordance with the provision of the Local Improvement Procedure By-law, 
I am submitting the Deputy City Engineer's report dated July 30, 1976. 

The estimated total cost of the improvements is $256,503 and the City's share 
of the cost is $91,987. I have to report that the necessary financial arrange- 
ments can be made to carry out this work." 

The City Manager has decided that it is desirable to undertake the projects 
referred to and RECOMMENDS that: 

a. the reports of the Deputy City Engineer and the Director of Finance be 
adopted together with the details of the Second Step Report on file in the 
C1^ CleT*^s office. 

b. the City-owned parcels shown on the list attached to the detailed Second 
Step Report for the Local Improvement projects be declared assessable. 

c. the Court of Revision for the projects listed in the attached schedule 
dated July 30, 1976 be held at 7:30 p.m. Thursday, October 21, 1976. 

d. the streets or lanes named in Schedule 439, Items 10, 11, 24, 38, 45, 46, 
47, 49, 51, 52, 53, 54, 55, 56, 58, 59, 60, 61, 62, 63, 64, 65, 66, 67, 68, 
71, 72, 73, 74, 75 and 76 be designated as "thoroughfares" for the 
purposes of Part II of the Local Improvement Procedure By-law. 


FOR COUNCIL ACTION SEE PAGE(S} Zl^ 


A- 4 13^ 



Manager's Report, August 6, 1976 (BUILDING - 1) 

B UILDING & PLANNING MATTERS 

RECOMMENDATION 


1. 2327 Laurel Street - Development Permit 

Application #72870 - Zone: CRl^-2 Commercial/ 
Multiple Dwelling District (Fairview Slopes) 

The Director of Planning reports as follows: 

"Development Permit Application #72870 has been filed by Mr. Simon 
Richards to add to and alter this existing building to provide a duplex. 

The proposed building would be at variance to the regulations of Section 
1 of the CRM-2 District Schedule with respect to floor space ratio, 
setbacks, height, site coverage and parking (for detailed comparison, 
see attachment). 

Section 3 of the CRM-2 District Schedule gives City Council the discretion 
to permit a building at variance to the regulations of Section 1, with 
Council to have due regard to the following: 

(a) The provision of private outdoor living space, daylighting, land- 
scaping, the disposition of the required off-street parking and 
loading facilities, the location of the building in relation to 
the site and surrounding streets and buildings and its overall 
design. 

(b) For buildings approved under these clauses only. Council shall 
determine the maximum gross floor area which shall be allowed 
having particular regard to the factors noted above. In no case, 
however, shall: 

(i) the maximum floor space ratio exceed 1.5 computed as 
described in Section l.G of the CRM-2 Multiple Dwelling 
District Schedule 

(ii) the height of the building exceed thirty-five feet (35') 
nor twenty-five feet (25') measured from the centre line 
level of the nearest streets directly southward. 

City Council on June 1, 1976 adopted the Fairview Slopes Policy Plan. 
With respect to height and parking, this Plan states: 

' a) The height of a building should not exceed 35' measured 
vertically above a hypothetical line connecting the north 
and south property lines: additionally the height of a 
building should not exceed 25' above the south property line. 
Height should be calculated from City building grades or all 
street frontages. 

b) Only one parking space per residential unit should be required.' 

This development as proposed would be in conformity with these requirements 
in respect to height and parking; however, the 2 spaces provided do not 
ccmolv with Section 12 of the Zoning and Development By-law. They would be 
slightly less than the minimum required width. 
Area Planning 

The Fairview Area Planner has recommended approval of this Development 
Permit Application. 

Desi nn 

The Secretary of the Urban Design Panel, on behalf of the Panel, has 
recomiTierided that this design be approved. 


Coiit ' d 
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C^l ause # 1 continued : 

The Director of Planning recommends that this Development Permit 
Application be approved, thereby permitting the adding to and altering 
of this existing building to provide a duplex, subject to the following 
conditions: 

A. Prior to the issuance of the Development Permit: 

(a) revised drawings are to be submitted to the satisfaction 
of the Director of Planning, clearly indicating: 

(i) the south elevation of the proposed building 

(ii) details of all landscaping to be provided on 
the site. 

B. All landscaping is to be provided in accordance with the approved 
plans within six (6) months of the date of any use or occupancy 

of the proposed development and thereafter permanently maintained." 


The City Manager RECOMMENDS that the report of the Director of Planning be 
approved. 


2. 811 West 7th Avenue - Development Permit 

Application #73252 - Zone: (CRM-2) Commercial/ 
Multiple Dwelling District (Fairview Slopes) 
Site Size: 100' x 120' 


The Director of Planning reports as follows: 

"Development Permit Application #73252 has been filed by W.R. Ussner, 
Architect, on behalf of John Grinnell and Associates, to construct 
a 3-storey apartment development containing 12 dwelling units on this 
site located on the north-west corner of 7th Avenue and Willow Street. 

The proposed building would be at variance to the regulations of Section 
1 of the CRM-2 District Schedule with respect to floor space ratiOj 
setbacks, parking and height (for detailed comparison, see attachment). 

Section 3 of the CRM-2 District Schedule gives City Council the discretion 
to permit a building at variance to the regulations of Section 1, with 
Council to have due regard to the following: 

(a) The provision of private outdoor living space, daylighting, land- 
scaping, the disposition of the required off-street parking and 
loading facilities, the location of the building in relation to 
the site and surrounding streets and buildings and its overall 
design. 

(b) For buildings approved under these clauses only. Council shall 
determine the maximum gross floor area which shall be allowed 
having particular regard to the factors noted above. In no case, 
however, shall : 

(i) the maximum floor space ratio exceed 1.5 computed as 
described in Section l.G of the CRM-2 Multiple Dwelling 
District Schedule 

(ii) the height of the building exceed thirty-five feet (35') 
nor twenty-five feet (25') measured from the centre line 
level of the nearest streets directly southward. 

City Council on June 1, 1976, adopted the Fairview Slopes Policy Plan. 
With respect to height this plan states: "The height of a building should 
not exceed 35' measured vertically above a hypothetical line connecting 
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Clause #2 continued: 


the north and south property lines: additionally the height of a building 
should not exceed 25' above the south property line. Height should be 
calculated from the City building grades or all street frontages. 

The following may be excluded from the height calculation: sundeck 
balustrade, planters, roof garden details and architectural appurtenances 
such as towers, turrets and cupolas provided that they are of acceptable 
design and are one third or less of the width of the building(s). as 
measured on the south elevation drawings „ 

With respect to parking, the policy plan states "only one parking space 
per residential unit should be required." 

The proposed development exceeds 25'0" in height above the south property 
line but the portion above 25 '0" is roof garden, screens and stair 
enclosures for the roof decks, the total width of which is less than 
one third of the total southerly dimension of the building, as referred to 
in the guideline. 

The development would provide 20 parking spaces underground for 12 units. 


Area Planning . 

The Fairview Area Planner has recommended approval of this development 
permit application. 

Urban Design Pane l 

The Urban Design Panel has recommended that this design be approved. 


The Director of Planning recommends that this Development Permit Application 
be approved, thereby permitting the construction of a 3 storey apartment 
building containing 12 dwelling units^ subject to the following conditions: 

A. Prior to the issuance of the Development, Permit: 

(a) arrangements are to be made to the satisfaction of 
the City Engineer for the dedication of the north 
lO'O" of Lots n and 12, Block 297, District Lot 526 
for lane purposes 

(b) revised drawings are to be submitted to the satisfaction 
of the Director of Planning, clearly indicating: 

(i) clarification of garage level uses 

(ii) design elevations to show how ramp grades 
meet building grades 

B. Off-street parking shall be provided in accordance with the 
approved drawings and Section 12 of the Zoning and Development 
By-law within sixty (60) days from the date of any use or 
occupancy of the proposed development and thereafter permanently 
maintained. 

All landscaping and treatment of the open portions of the site 
shall be completed in accordance with the approved drawings 
within six (6) months from the date of any use or occupancy 
of the proposed development and thereafter permanently maintained." 


The City Manager RECOMMENDS that the report of the Director of Planning be 
approved. 
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3. Allocation of Kitsilano NI P F unds for Litt er Containers 

The Director of Planning and City tngineer report: 

"One of the priorities of the Kitsilano Neighbourhood Improvement Program is to 
improve the appearance of the community. The (commercial districts on 4th Avenue 
and Broadway are important determinants in the appearance of the conmunity as 
they are used regularly by such a large number of residents and visitors to the 
area. The West Broadway Beautification project was completed recently and this 
certainly improves the appearance of that area. 

There are insufficient funds to improve Fourth Avenue to the same degree as West 
Broadway. However, some NIP funds can be used to make substantial improvements 
at miminum cost. 

As a first step. City Council approved, on March 9, 1976 the expenditure of $35,895 
from NIP funds to plant trees in Kitsilano. Part of this money will be used to 
plant trees on Fourth Avenue. 

It is felt that another factor which has a fairly substantial effect on the 
appearance of the area is the installation of sufficient 1 itter containers to 
discourage people from throwing litter on the sidewalk and streets. 

Twenty-four garbage containers of the type used on West. Broadway would cost 
$3500 to purchase. Yearly maintenance cost of these would be approximately 
$2500. 

It is therefore proposed rhat 24 litter containers be purchased with NIP funds 
and that they be located on Fourth Avenue with the exact locations to be worked 
out between the Engineering Department and the Planning Department. 

The Kitsilano Site Office Coordinator and Kitsilano Citizens Planning Committee 
have reviewed this proposal and recommend that NIP funds be allocated to purchase 
these litter containers. CMHC has also approved this proposal. 

The nirector of Finance brings to Council's attention the fact that the purchase 
of the containers will require an increase to the City of S2,500 in the City's 
Annua! Operating Budget to provide for maintenance. 

It is therefore recommended that: 

City Council approve the expenditure of up to $3500 (three thousand five hundred 
dollars) from the Kitsilano Neighbourhood Improvement Program budget (Recreation 
Facilities category) to purchase and install 24 concrete litterj containers. 
Costs would be shared as follows: Federal $1750; Provincial $875; City $875." 

The City Manager RECOMMENDS that the report of the Director of Planning and the 
Ci Lv Knniriecr be annrovc-d. 


I NFORMAT ION 

^* Cedar Cottage NIP: Library Survey Results 


The Director of Planning reports as folloT's: 


"Council on Fel'^ruary 24, 1975 made tjie follovzing resolutions: 

1. Tliat Council approve in principle the use of Cedar Cottage 
?! . I . . funds to establish a ]")ranch D.ibrary in the Cedar 
Cottage area. 

2. 'T'hat Council authorise the appropri.-<.tion of $1,50^.00 fron 
the Social Facil.itics Account of the Cedar Cottage Neigh- 
bourhood Improverient Program to conduct a survey to aid .in 
dorcrraining the best location for a Cedar Cottage library. 
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Clau se #4 contin ued: 

Subsequently a questionnaire v/as mailed to a random sample of 10^ 
of the Iiomes: v/ithin the area outlined in AppendT.x I (1,307 houses 
of approximately 13,070 households in the area). 445 returns v/ere 
received c 

Since the survey v;as initiated through the Cedar Cottage IT. I, P. 
program to determine in part the feasibility of the use of M.I. P. 
funds to establish a Library in the area, the results were tabu- 
lated to shov7 the outcome v/ithin the N.I. P. area as v.^ell as the 
overall study area. P.esults to the more significant questions 
v/ere as follows: 

Area where residents shop : 

Shopping Area Entire Survey Area Cedar Cottage 
N.I. P. Area 

Kingsway/Knight 34.1 35.2 

Broadway/Commercial 31.8 47 „ 2 

4l3t./ViGtoria , 7,4 2.5 

Broadv7ay/Kingsv7ay ° 5.4 4.0 

Kingsv/ay/Victoria 2.2 4-. 

Fraser/Kingsway 0.8 0.0 

Other 18.3 7.0 

'Preferred location for a library : 

Preferred Location Entire Survey Area Cedar Cottage 
H.I.P. Area 

Broadv/ay/Commercial 29.3 34,4 

Kingsv7ay/Knight 39,1 25.8 

Coruaercial/Victoria 17.9 36.8 

Other 13.7 3.0 


One meeting has been held vrith the Cedar Cottage branch sub-committee 
of the Vancouver Library Board and the Cedar Cottage N.I. P. Committee 
to discuss the results of the survey c "'he Cedar Cottage Corrinittee 
has indicated its preference to seeing a Library located in the vic- 
inity of the Victoria/Commercial Diversion while the Library Board 
has to date indicated a preference for the Knight/King sway area. 
The Board has asked the Supervisor of Property and Insurance to 
look for potential sites in all three of the major locations (Knight/ 
Kingsway, Broadway/Commercial, Victoria Diversion). 


Since it appears that establishing a Cedar Cottage branch library 
may be included in the upcoming five year plan there is some ques- 
tion as to the appropriateness of allocating N.I. P. funding at this 
time. Ther>,,is also the question of the possible need to pro rate 
M.I. P. funds for a facility serving an area larger than the IT. I. P. 
area, as luight be the case at the Knight/Kingsv7ay or Broadway/ 
Coramercial areas. It would therefore be r:iore prudent to await 
the outcome of the capital budget plebiscite prior to forv/arding 
a full report regarding the use of N.I. P. funding to establish a 
branch Cedar Cottage Library." 


The City Kanager submits the foregoing report o^" the Director of 
Planning for the INFORMATION of City Council. 
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CONSIDERATION 


^ • Her itage Des i gnation - R ecomme nde d Bull dings 
Tho nirector of Plannina rpnnrti as fnllovs: 

"TPie Heritage Advisory Conn'ni ttee ' s reoort on huil dings for desrignation (Vancouvers 
iieritage #2: 25 Buildings & the Task Ahead; September 1975) containing 13 'A' 
and 12 'B' buildings was forwarded to City Council. At the Public Meeting on 
October 28, 1975, for consideration of the designation of these buildings 
Council passed the following resolution: 

'THAT the owners of the following buildings which the Heritage Committee 
has recommended for "B" category designation, be notified that in the 
opinion of Council, these buildings are of historical value; 

FURTHER THAT applications for demolition permits on these buildings must 
be reported to Council and such demolition permit applications will be 
V'.'ithheld for 90 days' 

On March 22,19/6 the Heritage Advisory Comrriittee adopted new criteria for A, 
B , and C buildings : 

'A' buildings would be chosen for one or more of the following reasons: 

(1) Historical importance 

(2) Unique and/or rare 

(3) Typological 

'B' buildings would be chosen for one or more of a series of characteristics: 

(1) Features (e.g. cornices, facades) 

(2) Scale 

(3) Materials 

(4) Historical character 

(5) Architectural character 

(6) Urban context (its relationship to its surroundings) 

"C" buildings would be chosen nrimarilv for urban context, but there would be no 
restrictions placed on the property. 

At the June 1 , 1976 meeting of City Council the Director of Legal Services v/as 
requested to prepare a by-lav^' am<^ndment to provide for 'B' designation allowing 
for specific portions of buildings to be designated. By-law #4978 accomplishing 
this purpose was passed by Council on June 15, 1976. 

In light of the new criteria the Heritage Advisory Committee has reviewed the 
12 'B' buildings considered by Council in October 1975 and placed them in the 
following categories: 


■iouse 

akehav^a Tenements 
/ancouver Club 
^oedde House 


1301 W. 7th 
1017 W. 7th 

915 W. Hastings 

1415 Barclay 

\i!)?rtA Lumber 690 W. 6th 

''.i-'son's Bay Insurance Co. 924 W. Hastings 
''firir)Sttan Apartments 784 Thurlow 
5t. Luke's Home 309 E. Cordova 


11/292/526 
13E1/2/295/526 


rarity, typological 
historical importance 
uniqueness, typological 
A of 2 & 3/16/541 historical importance 

uniqueness, typological 
19/45/185 historical importance 

uniqueness, typological 


Chalmers Church 


2801 Hemlock St. 


1 2/298/526 
6/20/541 
26,27/41/185 
32,33 K 1/2 of 
34/55/196 

19-21 & E 5' of 
22/411/526 


features, scale Ji is t. character 
features, facade 
features, facade, entrance 

features, scale, historical 
& architectural character 

external facade, archit- 
ectural character 
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Clause #5 continued : 

During the reconsideration of the "B" buildings, the Heritage Advisory Committee 
decid^Hi that 3 of the buildinos should he considered as "C" structures as while the 
urban context was excellent there were better examples of the rtyle elsewhere 1n 
the City. The Council resolution of October 28, 1975, should be rescinded for 
these 3 buildings and the property owners so notified. The buildings are: 


William Elms House 1125 W. 7th 13/294/526 

Georgia Hotel 801-815 W. Georgia C/41/541 

Brock House 3875 Point Grey Road 12,13,14/448 

In its consideration of other buildingstheCommittee has developed a list of 7 "A" 
buildings, and 8 "B" buildings which are recommended for designation. 

A 


Alexandra Park Bandstand 
: First Baptist Church 

St. Paul 's Church 

House 

Ukranian Orthodox Church 

j House 

' Leslie House 


Beach-Bidwell-Burnaby 63/185 unique, typological 

969 Burrard E 1/2 16, 17 & 

18/7/185 unique arch, character 

1138 Jervis 6 & 7/37/185 arch & hist character 

909 Thurlow A of 20/20/185 unique, typological 

154 E. 10th 31/302 rarity, arch, character 

1963 Comox A of 29/59/185 rarity, arch, character 

1380 Hornby 17/111/541 arch. 8 hist, character 


' Rush Building 

i Lyric Theatre 

I Bank of Commerce 

j Palms Hotel 

1 Conimodore 

i Store 

Holly Manor 
Douglas Lodge 


416 Richards 

(490 W. Hastings) 
300 W. Pender 

819 Granville 

869-73 Granville 

840 Granville 

100 E. Hastings 

1119 Broughton 
2799 Granville 


B 

1, 2 & W 3' of 3/25/541 

9, 10/36/541 

35, 36/62/541 

24,25/62/541 

9, 14/63/541 

A of 27/12/196 

S 1/2 20/48/185 
17 & 18/390/526 


facade 

facade, features, 

stonework 
arich. character, scale 

jnaterial, facade 
2nd & 3rd storey 

facade, cornice 
upper storey facade 

facade, historical 
character, features 
detail ing 

arch. & historical 
character, detailing 

facade above 1st 
floor, detailing 


The Heritage Advisory Committee is recommending these A I B building!? for desianation 
and would like to ref^uast that in accordance with the procedure^ which has been followed 
in the past, a public meeting for consideration of the designation of these buildings 
be set if possible for sometime in September. 

The Director of Planning recommends that: 

A. A public meetina be set in October for consideration of designation of the 11 'A' 
and 13 'B' buildings referred to in the above report. 

B. That all of the affected property owners be notified and invited to attend. 

C. That Council'^ resolution of October 28, 1975 be rescinded for the 3 
buildings now considered to be "f" huildinns by the Heritage Cnimittee 
and the affected property ov/ners notified thereof. " 

The City Manager submits the report of the Director of Planning 
for Council's CONSIDERATION. 
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INFORflATION 

^ • Security_ProGedures - Apartment Buildings in Vancouver 


Complying to the City Clerk's request that a report be submitted to the 
City Manager with respect to the letter addressed to City Council from 
Mr. D. Hathaway regarding security procedures in apartment buildings, 
the Fire Chief reports as follows: 

1. HISTORY 

The Fire Department has been concerned in the past about the in- 
crease of incidents where firefighters have been unable to gain 
entry into apartment buildings after hours. 

As a result, in 1974 this Department examined the feasibility of 
adopting the procedure of mounting security key boxes externally 
on buildings as used by agencies such as B.C. Tel, B.C. Hydro and 
Realtors. An initial survey of building ov/ners and managers of 
various types of buildings showed support of the concept . 

The principle of operation is that master keys to a building and 
secured areas within are locked in a burglar-proof box which is 
mounted near the main entrance door. A special pass key to the 
box is mounted on a large welded ring along with the street alarm 
box key and is carried on each piece of firefighting apparatus. 
With this pass key, the firefighter can open any Fire Department 
key box, providing him with unrestricted access to any part of 
buildings wxthm the city of Vancouver equipped with key boxes. 

Only forty pass keys are in existence and all are carried by this 
Department. To maintain strict security, building owners are not 
issued with pass keys to the key boxes. 

Commercially made security key boxes were available at the time the 
Fire Department was studying the problem but the boxes could only 
hold one or two keys at the most. In large apartment, office or 
commercial complexes, many keys would be required, 

A larger and stronger key box suited to the particular needs of a 
Fire Department was designed by this Department and a prototype 
box was fabricated by the City of Vancouver Public Works Yard. 

2. MANUFACTURE & DISTRIBUTION 

Using the prototype box as a model, the Fire Department tried un- 
successfully to have a local foundry manufacture the key boxes. 
No money was available from the departmental budget to undertake 
this project, nor was the foundry willing to invest its own money. 

As this key box concept was innovative at the time, the Fire De- 
partiaent, being a public service, did not wish to assume the re- 
sponsibility of manufacturing, advertising and distributing the 
key boxes to potential users. 

Various Security and Alarm companies were approached and in late 
1975 CHUBB Security Locksmiths agreed to manufacture the key boxes 
and distribute them under Vancouver Fire Department supervision. 
Attached are copies of CHUBB advertisement and Vancouver Fire 
Department Directive #10/75 re: Procedures for use by Fire De- 
partment Personnel of Key Boxes. 
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Clause #6 continued : 
BY-LAW 

It was the decision of the Fire DepartmenL, after consultation with 
City of Vancouver Law Department, not to request a by-law requiring 
key boxes for buildings, as the enthusiasm from building owners was 
sufficient to show voluntary acceptance of the idea and full co- 
operation. Also, a by-law requiring installation of key boxes 
presented legal complications as to the liability of the Fire De- 
partment if key boxes were vandalized or master keys stolen. 

The present procedure removes the liability from the Fire Department 
as the installation is voluntary with the owner assuming full re- 
sponsibility for the secure installation and supervision of the key 
boxes. In addition to the owner's responsibility, the Fire Depart- 
ment maintains full security over the keys in their possession. 

ACCEPTANCE 

This concept originated by the Vancouver Fire Department has met 
with much success throughout the Lower Mainland. CHUBB has sold 
key boxes to building owners in all municipalities with the re- 
spective Fire Departments adopting the procedures laid out by the 
Vancouver Fire Department. 


The Director of Permits and Licenses reports as follows: 

As requested March 29, 1976, the following are comments on the 
above-noted report of the Fire Chief dated March 29, 1976 : 

"The City of Vancouver Building By-law which adopts 
the National Building Code of Canada 1975 does not 
regulate the question of ease of accessibility into 
buildings by police or ambulance personnel. It 
does specify that access for fire fighting be 
provided from the exterior wall of a building facing 
at least one street for those storeys above the 
street floor up to the sixth. These are normally 
provided by windows or fire department access panels. 
The Code anticipates that under fire emergency 
situations, that the doors at the street level 
and those openings above will be broken or opened 
by the arriving fire fighter. 

The question of providing 'intercom' or ' enterphone ' 
is not regulated. The only time that a voice 
communication system is required is under the rules 
for high rise buildings, and then only if such 
buildings exceed 120 feet, as well as when 
institutional uses are housed above the 3rd storey. 
The purpose of this system is to provide a two-way 
communication between the fire emergency central 
control station within the building near the street 
entrance of the building, and all other storeys, 
for use primarily by the Fire Department personnel 
for communicating with the occupants to describe 
the fire situation, reduce panic, assist in fire 
evacuation and communication with fire department 
personnel located at various floors. 
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Clause No. 4 (Cont'd.) 

Provision can be made to change from one plan to another 
with adequate prior notice. 

V. City Social Service Department personnel will control 
identification and admission to the meal lineup. 

VI . The White Lunch will provide some office space on the 
second floor for the use of the City Social Service 
Department in issuing identification and authority for 
meals . 

VII. During the winter months, the White Lunch may make 

available the dining area, in hours when meals are not 
being served, for use as a lounge by the men normally 
eating there; provided, however, that during such 
periods, admission, behaviour and cleanup would be 
controlled by City personnel. 

Recommendations : 

A. That Council approve an increase in the price paid for meal 
tickets from $1.50 per man per day to $1.75, effective 
September 7, 1970, provided that the restaurants honouring 
such tickets continue to meet the standards of the Health 
Department . 

B. That Council instruct the Acting Social Service Admini- 
strator to complete a mutually satisfactory agreement 
with White Lunch Ltd. or any other interested organiza- 
tions, based on a daily minimum of 500, and following 
Guidelines I to VI above and present it to Council for 
approval. However, any agreement should be extended to 
meet the requirements of any policy adopted by Council 
for dealing with the problem of transient men. A report 
on this question has been requested by the Standing 
Committee on Health and Welfare." 

Your Board RECOMMENDS the foregoing recommendations of the 
Acting Social Service Administrator be approved. 

5 . Continental Hotel - 

Residence for Transient Women 

The Administrative Analyst reports that the Deputy Minister 
of Social Improvement, Rehabilitation and Human Resources, in his 
letter of April 3, 1970, stated: 

"There will no doubt be pre-operating costs (incurred by the 
Y.W.C.A.). I would appreciate an estimate of these. If 
they are acceptable, I would expect them to be included and 
amortized along with capital costs." 

The Y.W.C.A. have now advised that they will incur pre- 
operating costs in the amount of $9,000 made up of the salary and 
fringe benefits to be paid to a staff member assigned full time to 
the project on July 1, 1970, and other staff costs incurred for time 
taken to examine furnishing requirements, catering proposals, etc. 

. . . Cont'd. 
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Clause #6 continued : 

The question of ease of accessibility for 
\'arious other emergency services other than fire 
fighting is not regulated in the Building Code 
nor does it require an intercommunication system 
between the main entrance hall or lobby for persons 
outside the main entrance and the occupants of each 
dwelling who would then, if they wish, release the 
locking mechanism of the said door. However, it 
does appear to be a most logical area to be considered." 


The Director of Legal Services reports as follows: 


This is in reply to your letter of March 29, 1976 in which 
you informed that the City Manager has requested input from 
our department concerning the above. 

I have reviewed the reports submitted by other departments 
together with the correspondence from Mr. Hathaway. I can- 
not see that there is any legal problem related to this 
matter. The Fire Department attempted to come up with a 
volimtary solution to the problem. 

The City has broad powers with respect to construction and 
safety of buildings, and it may be that proposals with res- 
pect to dealing with the situation referred to by Mr. Hathaway 
would be within the scope of the City's powers. It would be 
desirable, however, to refer these specific proposals to us 
to ascertain the manner in which they could be implemented. 


The Chief Constable reports as follows: 


I have had four members of ray Bureau look into the matter of 
apartment building security. They have commented as followsr- 

1. When entrance doors of apartments are locked, and inter-coms 
are shut off or non-existant , there is a problem at times 
getting into buildings to answer calls etc.. Some valuable 
time has been wasted waiting for complainants to open the 
doors. 

2. Apartment owners locking the entrance doors at 8pm. to 10 p.m., 
and opening same in the morning, are effectively securing the 
building from unwanted persons. They are removing the possibility 
of burglars having easy access to the halls at night. 

3. Locking the doors at night helps to cut down on nuisance type 
calls such as vandalism, drunks annoying etc.. 

4. When residents have called the Police, or are expecting a 
delivery, they usually watch for their arrival and open the 
front door. 

5. Tenants spoken to felt more secure if they knew the apartment 
outside doors would be locked at night. They also felt the 
inconvenience of having to go to the outside door to admit visitors 
and delivery people was well worth the increased security. 

6. If an extreme emergency existed, and no one inside could be 
contacted, emergency entrance would be gained by brealclng in, 
causing the least damage possible. 


Cent ' d 
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Clause #6 continued: 


At this time I feel the matter of inter-corn and policy of 
locking apar+.ment building outsi.de doors should be a matter between 
the tenants and landlords. However, this Department is always in 
favour of any policy that will prevent or reduce crime. 

The City Manager submits the foregoing reports of the Fire 
Chief, the Director of Permits and Licenses, Director of Legal 
Services and the Chief Constable for the INFORMATION of Council. 


7 . Proposed Social Housing in the West Grandview Area 

The Director of Planning reports as follows: 

"The West Grandview Property Owners' Association has written 
to Council protesting proposed 'low rental housing' in the 
West Grandview Area which is being planned in response to a 
City Housing Corporation proposal call. The Association's 
letter is attached as Appendix I, 

With respect to this letter. Council is advised that a meeting 
of the Grandview-Woodland Planning Committee on June 28, 19 76 
provided an opportunity for area groups to make presentations 
to the Chairman of Council's Housing Committee with regard to 
these proposals . The West Grandview Property Owners ' Associa- 
tion letter closely corresponds to a presentation made by the 
Association at that time. Following a number of presentations 
from community groups, the Grandview-Woodland Planning Committee 
resolved to endorse the proposals in principle. The Chairman 
of Council's Housing Committee invited the Grandview-Woodland 
Planning Committee to study the exact locations more closely at 
subsequent meetings. Two of the five proposals for the West 
Grandview area have since been abandoned by Daon Developments; 
the Grandview-Woodland Planning Comjtiittee is recommending to the 
Housing and Environment Committee and the City Housing Corpora- 
tion that the remaining three^ together with three others else- 
where in the Grandview-Woodland local area, proceed under cer- 
tain conditions. The Planning Committee has requested an op- 
portunity to discuss these recommendations with members of the 
Housing and Environment Committee." 

The City Manager submits the foregoing report for the INFORMATION of 
City Council. 


RECOMMENDATION 


8. Kitsilano Neighbourhood Improvement Program: 
Tennyson School 


The Director of Planning reports: 

"One of the priorities of the Kitsilano Neighbourhood Improvement Program is to pro- 
vide more useable park area within the community, with special emphasis being placed 
on the provision of neighbourhood parks suitable for small children and useable as 
rest areas for adults. 

The area between Broadway and 16th Avenue, Arbutus and Burrard (shown on the map - 
Appendix A) has been identified as being particularly deficient in neighbourhood park 
facilities. There are two parks, Granville Park and Connaught Park, near to this 
area, but these parks function as community parks catering primarily to older children 
and young adults. However, Tennyson School is situated within this area and its 
grounds could easily function as a small park area. 

Several meetings have been held between the Parents Group at Tennyson, the principal, 
and School Board staff. All are agreed that improvements can and should be made to 
the school grounds to raake them useable as a neighbourhood park. 

Cont'd . . . 
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Clause #8 continued : 

The Kitsilano Citizens Planning Commi ctee agreed that the Tennyson School grounds 
should be improved. The Committee has already approved $31,000 for a similar 
project at Hudson School (a report on this will be forwarded to City Council as soon 
as finalized price estimates are received from the School Board) and they there- 
fore felt a similar amount should be allocated to Tennyson. It may be preferable to 
see what the particular needs are and then to allocate sufficient funds to meet 
them, but the NIP funds are getting quite low and the Committee therefore felt it was 
best now to allocate a specific amount for the Tennyson School people to work to. 

For the Hudson School project, there luckily happened to be 3 architects in the 
Parents Group who volunteered their time to produce a plan for the school yard imp- 
rovements and to work out the details of costs with the School Board. The Tennyson 
School Parents Group unfortunately does not contain any such expertise. The School 
Board staff stated they may be able to provide some design assistance but it is un- 
likely such assistance would be available for at least several months. It was there- 
fore suggested that a consultant be hired to work out a plan with the Tennyson Parents 
Group and the School Board for the improvement of the Tennyson School grounds. The 
standard fee for such a job (and the maximum which should be allocated) is 10% of 
the final project cost. In this case that would be $3100.00 (10% of $31,000 tent- 
atively allocated to this project). 

The Site Office Coordinator and CMHC have reviewed this proposal and recommend 
approval . 

It is therefore recommended that: 

City Council approve the expenditure of up to $3100 (three thousand one hundred 
dollars) from the Kitsilano Neighbourhood Improvement Program budget for the purpose 
of hiring a consultant to work with the Tennyson Parents Group and the School Board 
to prepare plans for the improvement of the Tennyson School grounds. The cost 
sharing for this is: City $775, Province $775, Federal $1550. 

The City Manager RECOMIENDS that the report of the Director of Planning be approved. 


FOR COUNCIl ACTION SEE PAGE(S) ..d 
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FIRE AND TRAFFIC MATTERS 


RECOMMENDATION 

1 . Parking Rates - City-Owned and Operated Parking Lots 

The City Engineer reports as follows : 
" INTRODUCTION 

The parking rates in City-owned parking lots have not been increased 
during the past two years and the City-operated Pacific Centre garage has not 
had a rate increase for three years § (except for the increase in monthly rates 
in 1975). 

The purpose of this report is to recommend a new rate schedule for all 
City-owned parking lots in the downtown. 

We have analyzed the current rate structure and the financial status 
of the lots and find the rates are below the average rates being charged in 
private lots. As a result of the continuing rise in operating costs and the 
below average rate charged, some of the lots are running at a deficit. Therefore, 
a rate increase is necessary. 

BACKGROUND 

The authority for setting parking rates in parking lots, owned by the 
City and operated by the Downtown Parking Corporation, is vested with the City. 
Section 8.02 of the agreement dated 1 April, 1974 between the City and the D.P.C. 
states: 'The rates chargeable by the lessee with respect to transient and 
contract parking shall be those fixed from time to time by the lessor'. The 
authority, therefore, rests with Council to establish the rates to be charged. 
There are two other parking lots purchased by the City for parking purposes, 
but are operated by other than the Downtown Parking Corporation. These lots 
are covered by separate lease agreements , and again the rates are to be 
established by Council. 

In addition, the City operates the Pacific Centre Parking Garage _ 
and Council has the authority to establish the hourly parkin g ra te with the 
monthly rate based on rates charged in adjacent competitive office buildings. 

These monthly parking rates in the Pacific Centre garage and the 
amount of monthly parking permitted is covered by agreement with Pacific 
Centre. The rate increase has been discussed with Pacific Centre and they 
concur with the proposals. 

The parking rates have always been established with the objectives 
of favouring the transient parker over the long-term parker, insuring a 
financially viable operation and maintaining rates equal to or slightly below 
nearby competitive facilities. 

In order to meet these objectives in City-owned lots, monthly 
parking is permitted only where the transient parking trade is not sufficient 
to maintain a financially viable operation. In the Pacific Centre garage, 
which is controlled by the City, the agreement with Pacific Centre requires 
that 800 spaces be available for monthly parking. This requirement is not 
in keeping with present City policy and the provision of monthly parking does 
not generate as much revenue as transient parking. Considering this, the City 
Engineer is reviewing the agreement to determine the possibility of decreasing 
the number of monthly parkers. 

The proposed rate increases have been discussed with the Downtown 
Parking Corporation management and they are in agreement with our proposals. 
The proposed rate schedule for City-owned and controlled parking lots is 
attached as Schedule A. 


Continued on Page 2. 


MANAGER'S REPORT, August 6, 1976 


(FIRE - 2) 


Clause No. 1 Continued 

The City Engineer RECOMMENDS that: 

A . Council approve the proposed rate schedule as outlined in Schedule A. 

B. The rates to take effect as soon as possible following Council approval. 

C. The City Engineer be directed to take the necessary action to effect the 
rate changes contained in Schedule A." 

The City Manager RECOMIENDS that the above report of the City 
Engineer be approved. 


FOR COUNCIL ACTION SEE PAGE(S} '/iL 


Manager's Report, August 6, 1976 (FINANCE - 1) 

FINANCE MATTERS 

RECOMMENDATION 

1. Teaders; Champlain Heights - Enclave #1 


The Interim Project Manager, Champlain Heights reports as 
follows : 

"July 12, 1976, tenders were opened for Enclave #1 - Champlain 
Heights. Tenders were received from the following: 

Daon Development Corporation 
Block Bros. 

Southlands Developments 
Old Glory Holdings Ltd. 

A Review Committee consisting of representatives from Engineer- 
ing, Planning, Property & Insurance and Park Board met together 
with Architectural Consultant, Barry Downs , and the Project 
Manager to review the submissions. All four proposals were 
examined for the following: 

dollar value to the City; 

site layout, including lot orientation, building 
coverage, etc . ; 

- servicing considerations, including traffic circu- 
lation and pedestrian circulation; 

parks and open spaces, including landscaping and 
maintenance . 

Following two meetings of the Review Committee, it was unani- 
mously agreed that the Daon proposal offered the highest and 
best value to the City. The Block Bros, proposal was con- 
sidered 'second.' 

Both Daon representatives and Block Bros, representatives were 
interviewed separately by the Review Committee in order to 
clarify specific aspects of their proposals. Following these 
meetings, it was again agreed that the Daon proposal was pre- 
ferred. ' 

The Block Bros, tender was for $1,330,000. It proposed 70 
single family homes. Fee simple ownership was proposed rather 
than strata title. A site layout and sketch plans were in- 
cluded with the proposal. 

The Daon proposal is based on a bid of $1,400,000 and contains 
a concept plan showing that 70 single family homes will be 
constructed on this 8.78 acre site. Certain elements in the 
concept plan (such as street widths and servicing corridors) 
will reauire adjustment to meet minimum City standards. Daon 
has been advised of these items and adjustments will be made 
prior to design and subdivision approval. 

Details of the Review Committee proceedings and copies of the 
submissions are available for review in the Interim Project 
Manager's office. 

In view of the foregoing, the Interim Project Manager RECOMMENDS 
that the Daon tender of $1,400,000 for Enclave #1 - Champlain 
Heights be accepted." 

The City Manager RECOMMENDS that the recommendation of the 
Interim Project Manager, Champlain Heights be approved. 


Cont'd 
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2. Local Initiatives for 1976 - 1977 Period 
The City Engineer reports as follows: 

"On July 21, 1976 as was the practice in preceding years, application 
forms and guidelines were circulated by Engineering to City Departments 
and Boards requesting their submission for Local Initiatives Program 
(L.I. P.) projects. 

In 1975, twelve of thirty-one projects forwarded by Council were 
accepted by the Federal Government; the City's share of the total cost 
was approximately 30% or $190,000. The Director of Finance suggests 
that Council may wish to limit the City's share of Revenue Budget Funds 
to a maximum of the 1975 contribution. 


Applications for L I. P. funding must reach Manpower by September 
10, 1976. We have requested that proposals from the Departments and 
Boards be returned to us by August 24, 1976 so that the projects may be 
analyzed, tabulated and summarized for report. A detailed review of 
all the projects may be more than Council would wish to undertake at 
its August 31st meeting (September 7th is skip Council). 

I RECOMMEND therefore that the L.I. P. proposals be submitted to 
the Standing Committee on Finance and Administration on September 2 
with authority to apply for projects on the City's behalf." 

The City Manager RECOMMENDS that the above report of the City 
Engineer be approved. 


3. Investment Matters (Various Funds) June 19 76 


The Director of Finance reports as follows: 

"(a) Security Transactions during the month of June, 1976 
(b) Summary of Securities held by the General and Capital Accounts 


ate 


harttred Bank Deposit Receipts and Government Notes 


Line 


(a) SECURITY TRANSACTIONS DURING THE MONTH OF JUNE. 1976 

1 . GENERAL AND CAPITAL ACCOUNT TRANSACTIONS (PURCHASES) 


Type of Security 


Maturity 
Date 


7 
8 
22 

23 
24 
25 
28 

29 
30 


Bank of British 
Mercantile Bank 
Bank of British 
Bank of British 
Mercantile Bank 
Bank of British 
Bank of British 
Royal Bank of Canada 
Bank of British Columbia 
Mercantile Bank 
Mercantile Bank 
Mercantile Bank 
Bank of British 
Mercantile Bank 
Bank of Montreal 
Bank of Montreal 


Columbia 
of Canada 
Columbia 
Col umbia 
of Canada 
Columbia 
Columbia 


of Canada 
of Canada 
of Canada 
Colun±)ia 
of Canada 


June 25, 
June 17, 
June 16, 
June 25, 
Sept. 1 5, 
June 22, 
Sept. 15, 
June 23, 
Oct. 
Nov. 
Oct. 
Nov. 
Jul . 
Oct. 
Oct. 
Jul . 


15, 
15, 


1976 
1976 
1976 
1976 
1976 
1976 
1976 
1976 
1976 
1976 


15, 1976 
15, 1976 


16, 
15, 
4, 
6, 


Maturity 
Value 


Cost Days 


$1,000,000.00 17 

750,000.00 3 

1,000,000.00 1 

500,000.00 10 

1,000,000.00 90 

750,000.00 4 

1,500,000.00 85 

1,500,000.00 1 

2,500,000.00 114 

1,998,084.00 144 

2,000,000.00 112 

1,000,000.00 140 

1976 1,004,561.64 1,000,000.00 18 

1976 2,056,219.18 2,000,000.00 108 

1976 1,537,400.55 1,500,000.00 96 

1976 1.502.095.89 1.500.000.00 6 

$21.907.664.07 $21,498.084.00 


$1 ,004,429 . 32 
750,570.21 
1,000,253.70 
501,268.49 
1 ,023,547.95 
750,723.29 
1,533.219.86 
1,500,349.32 
2,574,334.25 
2,073,643.84 
2,058,608.22 
1 ,036,438.36 
1,004,561.64 
2,056,219.18 
1 ,537,400.55 


Annual 
Yield% 


9.51 
9.25 
9.26 
9.26 
9.55 
8.80 
9.51 
8.50 
9.52 
9.60 
9.55 
9.50 
9.25 
9.50 
9.48 
8.50 


Cont'd 
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2. SINKING FUND TRANSACTIONS (PURCHASES) 


(FINANCE - 3) 


Type of Security 
Debentures 

City of Vancouver 6.25% 

City of Vancouver 10.00% 

City of Vancouver 10.00% 

City of Vancouver 9.25% 

City of Vancouver 5.00% 

City of Vancouver 5.75% 


Maturity 
Date 


Maturity 
Value 


Price 


Cost 


Term Yi el d 
Yrs/Mos % 


Apr. 

Dec. 

Dec. 

Sept, 

May 

Oct. 


15, 
16, 
16, 

1. 

1. 
15, 


1980 
1994 
1994 
1990 
1978 
1977 


$ 


4,000 
5,000, 
8,000, 
15,000, 
5,000, 
4,000, 


00 
00 
00 
00 
00 
00 


$41,000.00 


Chartered Bank Deposit Receipts & Government Notes 

Bank of British Columbia July 16, 1976 $ 1,011,724.66 
Canadian Imperial Bank 

of Corrmerce Aug. 31 , 1976 1 ,021 ,364.93 

$ 2,033,089.59 


$ 2,074,089.59 
3. SINKING FUND TRANSACTIONS (SALES) 
Debentures 


89 

.66 

$ 3,586.40 

3/10 

9 

.50 

95 

.95 

4,797.50 

18/6 

10 

.50 

96 

.74 

7,739.20 

18/6 

10 

40 

92 

.50 

13,875.00 

14/2 

10 

.27 

93.60 

4,680.00 

1/10 

8 

.80 

96 

.10 

3,844.00 

1/3 

9 

.00 



$38,522.10 






Term 






Days 




$ 1,000,000.00 

45 

9 

.51 



1,000.000.00 

82 

9 

.51 


$ 2.000.000.00 
2,038.522.10 


B.C. Hydro 8.5% 
B.C. Hydro 8.5% 
B.C. Hydro 8.5% 


Aug. 
Aug. 
Sept. 


15, 
3, 
1, 


1977 
1978 
1979 


$ 


125,000.00 
300,000.00 
475,500.00 


125,699.99 
303,214.30 
481.724.26 


Term 
Yrs/Mos 

2/2 
3/3 


$ 900.500.00 $ 910.638.55 


(b) SUMMARY OF SECURITIES HELD IN GENERAL & CAPITAL ACCOUNTS ONLY 
- AS AT JUNE 30, 1976 


i of Security 


Shct Term 


Chaptered Bank Deposit Receipts 
and Government Notes 


Par or Maturity Value 


$49,040,593.22 


Cash or Book Value 


$47,498.084.00 


The City Manager RECOMMENDS that the foregoing report of the Director of Finance 
be approved. 


4 . Performance Bonds 


The Director of Planning and the Director of Legal Services report 
as follows: 

"On May 20, 1975> the City Manager requested that the 
Director of Legal Services and the Director of Planning 
prepare a Joint report for the information of Council 
on performance bonds, including some comment on the pro- 
cedures and experiences of neighbouring municipalities . 


Cent ' d 
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Clause #4 continued: 


DEFINITION 

The Director of Legal Services defines performance bonds as follows: 

'The purpose of any performance bond is to bind the principal 
(i.e. the ovmer or an authorized representative) to the 
obligee (i.e. the City) in a penal sum in the event that 
the principal fails to perform its obligations to the 
obligee. The obligations are usually set forth in an agree- 
ment between the parties. The amount of the bond is intended 
to compensate the obligee for the damages it may suffer, or 
to enable the obligee to complete the agreement, depending 
upon the terms thereof. The bond does not guarantee the per- 
formance of the agreement by the principal. The principal 
cannot be forced to perform the agreement. ' 

Performance bonds are generally of two types: 

1) those involving an insurance company as a third party in issuing 
the bond (see Appendix A for an example) and 

2) those arranged directly between the City and the developer. The 
latter type may be either a letter of credit filed with the City 
on the developer's bank (see Appendix B for an example) or a 
cash deposit with the City. Cash deposits may be taken as a 
certified cheque, a term deposit which gathers interest over the 
bond period, or a government bond taken as parity. 

Typically, performance bonds of both types specify a period of time 
during which the bond will be in effect. In the case of a letter 
of credit, it becomes worthless after a certain stated date. Cash 
deposits would be returned to the owner at the specified date. 


EXPERIENCES OF NEIGHBOURING MUNICIPALITIES 

On September 10, 1975> letters requesting information about their 
experience with performance bonds were sent to: 

1) the Municipalities of: Surrey 

Richmond 
Langley 
Delta 

Co quit lam 
Burnaby 
Mission 

North Vancouver 


Victoria 
Langley 

New Westminster 
North Vancouver 
Port Co quit lam 
Port Moody 

These municipalities were asked the following questions: 

'1) What is the administrative set-up to handle performance bonds? 

2) How effective are performance bonds? 

3) What are the problems with performance bonds?' 

In addition, they were requested to send copies of regulations, 
information sheets, or any other material that they felt might 
contribute to the survey. 


2) the Districts of: 


3) the Cities of: 


Cont'd . . 
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Clause #4 continued ; 

The information provided by the Municipalities in response to the 
Planning Department query was confirmed and updated by telephone 
in early May, 1976. The following table summarizes the use of 
performance bonds by type in the municipalities surveyedl 


Performance Bond 


Perfbimanoe Bond Letter of Credit or 
Municipality Through Ins. Ob. Cash Deposit 


Surrey Yes 


Richmond No 


Municipality No 
of Langley 

Delta No 


Co quit lam No 

s 

Burnaby No 

Mission No 
District of 

North Vancouver No 

Victoria No 

City of Langley No 

New Westminster Infrequently 


City of North 
Vancouver 

Port Co quit lam 


Port Moody 


Being Phased 
Out 

No 


Only for the 
Development of 
City-owned Land 


Yes 
Yes 

Cash Only 
Yes 
Yes 

Yes 

Yes 

Yes 

No 

Yes 

Yes 
Yes 
Yes 
Yes 


Uses 

For Engineering works 
and landscaping 

For subdivisions 5 buil(d- 
ing relocations and 
Land Use Contracts 

For all subdivisions and 
Land Use Contracts 

For subdivisions and 
development approvals 

For Engineering, land- 
scaping and development 
agreements 

For Engineering, land- 
scaping and demolitions 
in subdivisions and 
rezonings 

For Engineering, Land 
Use Contracts, subdivi- 
sions 

For landscaping only 


For Engineering, land- 
scaping & Land Use Contracts 

For subdivisions 
(Attached to Building 
Permit ) 

For off-street parking, 
landscaping and Land 
Use Contracts 

For Engineering Works, 
Land Use Contracts, Sub- 
divisions and rezonings 

For subdivisions. Land Use 
Contracts & other devel- 
opments requiring approval 


Performance bonds have been used by some of the local municipali- 
ties to insure against the failure of the developer to carry out: 

1) landscaping J 

2) exterior finishing - railings, avmings, painting, etc.j 

3) compliance with set-back requirements; 

4) parking or vehicular access; 

5) utilities/servicing; 

6) completion of a development within a specified time period; 
and 


7) the use for which rezoning was given. 


CQilt'd , . . 
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Board of Administration, September 18, 1970 (SOCIAL - 6) 

Clause No. 5 (Cont'd.) 

This matter has been discussed with an official of the 
Provincial Department who has advised that the matter should be 
submitted to the Minister of Social Improvement, Rehabilitation and 
Human Resources for formal approval. 

The reimbursement will be made through the per diem payments 
with interest at 855% per annum, in the same manner as the amortization 
of the $330,000 capital costs for renovations. 

The Comptroller of Accounts advises the $9,000 would be 
provided by an appropriation from Revenue Surplus - Prior Years, 
pending the final Revenue and Expenditure results at year end. 

The Administrative Analyst is recommending that, subject to 
formal approval of the Minister being granted, reimbursement to the 
Y.W.C.A. be authorized and that the necessary funds be approved as 
recommended by the Comptroller of Accounts . 

Your Board RECOMMENDS approval of the recommendation of the 
Administrative Analyst. 

6. Residence for Transient Women 
Continental Hotel 


The City Building Inspector reports as follows: 

"On February 24th, 1970, Council approved recommendations 
contained in the Board of Administration Report dated February 
17th, 1970, for the conversion of the Continental Hotel to a 
Residence for Single Transient Women, operated by the Y.W.C.A. 
This Report gave instructions that when an architect was 
appointed he would prepare working drawings, call for tenders, 
recommend a contractor, and supervise the contract to completion. 

On March 6th, 1970, Council approved the firm of Paul Smith 
and Associates as the Architects for the project. 

The Architects recommend that this renovation project be 
awarded to a contractor on a Fixed-Fee Cost-plus Basis, with 
a ceiling price of $258,500.00 inclusive of fixed- fee. This 
form of contract appears to be the most economical and quickest 
method to have the work completed, therefore the Architects 
were instructed to request tenders from selected contractors 
on this basis. 

The Architects called for tenders from three interested con- 
tractors and received the following submissions on September 
4th, 1970: 

Estimate Construction 
Fixed-Fee Excluding Fixed-Fee Time 

Allan & Viner $7,480.00 $232,000.00 180 days 

Construction 

Coitunonwealth $9,950.00 $226,535.00 4 months 

Construction 

Alex Park & Son Bid not received. 


Cont ' d . 
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(FINANCE - 6) 


Clause #4 continued ; 

Surrey is the only one of the municipalities contacted which uses 
performance bonds issued through an insurance company as a third 
party on a regular basis. Some municipalities have used such three- 
party performance bonds in the past, but have discontinued the 
practice largely due to the necessity of going to court to collect 
on these bonds. The municipalities which employ letters of credit 
or cash deposits to expedite development report that they have 
generally proven satisfactory. 

In general, performance bonds should not be considered as a penalty 
imposed on a developer if the terms of the bond are not met. Rather, 
they provide compensation to the municipality for any inconvenience 
and costs incurred by the non-performance of the developer. In the 
case of bonds involving small amounts of money, such as for land- 
scaping around a residence, the municipality may use the money 
obtained from the bond to complete the required work if the developer 
fails to do so. However, in the case of large developments, if the 
venture is economic, another developer would probably take it over. 
The amount of the bond may then cover the costs incurred by the muni- 
cipality as a result of the transfer. In the event that the project 
was not completed because it had proven to be uneconomic, the bond 
may cover the costs of demolition or conversion to another plan. 


EVALUATION 

Both types of performance bonds require a variety of administrative 
activities: 

1) the decision to seek a performance bond before issuance of 
a Development Permit (Director of Planning) 

2 ) evaluation of the amount to be required by the bond 
(Probably by the Finance Department in coni^ection with Planning 

Department) 

3) preparation of the bond statement (Legal Services) 

4) processing of changes in the plan which affect the 
conditions of the bond ( Planning Department 

and Legal Services) 

5) inspection of construction to determine compliance with 
the terms of the bond (Permits and Licenses) 

6) deciding at what point the conditions of the bond have 
been broken (probably by the Director of Planning and the 
Director of Legal Services) 

7) deciding when amendment of the terms of the bond should 
be given in the case of events beyond the control of the 
developer (Planning Department and Legal Services) 

8) obtaining completion of the work or dealing with any 
effects in the event of non-performance (Director of 
Harming in consultation with other Department heads) 

9) storing the bond during performance period 

(possibly by the Finance Department) 

In addition, performance bonds issued through an insurance company 
may require: 

1) negotiation with the bonding company in the event that 
the owner fails to keep up payment of premiums (Legal 
Services ) 

2) pro*f of pecuniary damages to the City as a whole as part 
of a court case in the event of non-performance (Legal 
Services) 


Cent • d 
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Clause #4 continued : 

Letters of Credit are slightly more complicated to administer than 
cash deposits since they are not automatically renewable in the 
event that the period of the bond needs extension for some reason 
other than the negligence of the developer. However, letters of 
credit are generally preferred by developers to cash deposits, 
especially for large bonds, since the bank charge for such bonds is 
minimal compared to the expense of having cash kept unavailable. 
Furthermore, since the cost of letters of credit is low, the developer 
will not pass a considerable cost along to the final consumers of 
their projects. 

Due to the high administration costs and possible lengthy delays in 
collection which may occur with three party performance bonds, letters 
of credit or cash deposits are preferred in those specific cases 
where the development permit does not seem sufficient to encourage 
the developer to complete any or all aspects of the project. 


RECOMMENDATIONS 

The Director of Planning and the Director of Legal Services recommend: 

A. that performance bonds involving a third party not be used 
by the City, 

B. that the Director of Permits & Licences be '"instructed to report 
on how the enforcement of the terms of Development Permits 
issued with conditional uses could be intensified, and 

C. that a letter of credit type of performance bond be used in 
cases of major developments or developments on City-owned 
lands at the discretion of Council (after the recommendation 
of the Dir*ectors of Planning and Legal Services) where a 
feature such as landscaping is considered to be of particular 
public significance yet could conceivably be left uncompleted." 

The City Manager RECOMMENDS that the foregoing recomnendatims of the 
Director of Planning and Director of Legal Services be approved. 


CONSIDERATION 

5. Deferred Property Taxes - False Creek Development 

The Director of Finance reports as follows: 
" Introduction 

Under the terms of the ground leases for the non-profit residential developments 
in False Creek - Area 6 - Phase I, payments for the ground rent and an amount in 
lieu of taxes were to commence on July 1, 1976. As all the projects are not yet 
completed, and won't be completed for periods of up to six months, the payments 
for rent and taxes up to the date of occupancy will have to be a capital cost as 
there will not be rental income to pay for them. 

C.M.H.C. is providing, in most cases, 100% of the mortgage funding for the non- 
profit developments (the exception is Lots 1 and 4 in which the developer provides 
5% equity and receives a controlled return on that equity). C.M.H.C. has agreed 
to provide additional mortgage funding to cover the cost of rent payments up to 
the date of occupancy. 

Deferral of Taxes 

C.M.H.C. have advised the City that, due to administrative problems associated with 
maximum mortgage limits, C.M.H.C. cannot pay for the taxes, which are currently due, 
out of the mortgage funds. C.M.H.C. have requested the taxes to be deferred until 
the individual projects are completed and occupied in order that the taxes may be 
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paid out of the first nranth's revenues. The projects are permitted to use their 
first month's rentals to pay for assorted start-up costs and do not have to apply 
it to mortgage repayment. Under the terms of the ground lease, if Council permitted 
deferral of property taxes, interest would be charged on the deferred property taxes 
at the rate of 13.25% per annum. 

Request re Interest Charge 

C.M.H.C. have requested that the City give consideration to waiving the interest 
charge on the deferred property taxes. The cost of waiving the interest charge 
cannot be determined at this point, but would be roughly $5,000 - $6,000. The 
Director of Legal Services advises that the C.M.H.C. request for waiving the 
interest charge would be a grant request and would require eight affirmative votes 
of Council for approval. 

Consideration 

The following is submitted for CONSIDERATION of Council: 

A. That the amount in lieu of property taxes on Lots 1, 2, 3, 4, 10, 24, 26 and 29, 
False Creek be deferred until the date of substantial occupancy of the Individual 
properties with payment of the accumulated deferred^ taxes" to be made on tfial date, and 

B. That the interest charge on the deferred property taxes be waived." 

The City Manager submits the foregoing report of the Director of Finance for 
CONSIDERATION of Council . 


6. Request of Actors' Workshop for Grant 


The following report has been received from the Director of Finance. 

"The Actors' Workshop group, currently leasing the old No. 2 Fire Hall from 
the City, sent the following request to the Mayor for consideration by Council. 

'As the old Fire Hall is a municipal building and was used 
for civic purposes prior to our occupancy a water meter 
was never installed. We have been informed that the instal- 
lation of a meter is now required and we are liable for the 
two hundred dollar installation fee and subsequent charges. 

We are requesting that a waiver be considered as we do not 
own this building and had not allowed for this expense. 

Your gesture of support for our efforts so far in the reno- 
vating of this Vancouver landmark would be greatly appreciated, 
particularly at this time when we are struggling with the 
rising costs of completing this project.' 

Background 

The lease between the City and the International Actors' Workshop for the use by 
the Actors' Workshop of the old No. 2 Fire Hall runs from March 1, 1976 through 
February 28, 1986. It specifies that the old Fire Hall can be used for or as a 
performing arts centre, by community groups for social, cultural, and recreational 
purposes. The lease allows the lessee to levy charges against any other users 
mentioned above. 

The rent payable by the lessee is as follows: 

Period March 1, 1976 to February 28, 1977 - $1.00 

March 1, 1977 to February 28, 1978 - $100.00 per month 
March 1, 1978 to February 28, 1979 - $200.00 per month 

The rent is to be reviewed as of the first day of the 37th month (March 1, 1979) 
and thereafter upon the expiry of each and every 12 month period. 
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Item n of the lease states that the lessee shall pay all expenses and charges on 
account of telephone, electricity, heating, water, garbage collection, and all 
other expenses normally incurred in the operation of the premises. 

The question of payment for water and installation costs of the meter was specif- 
ically raised by the Director of Construction and Maintenance on February 11, 1976, 
prior to the signing of the lease and particularly with respect to lease item 11 
as referred to above. The matter was discussed with the Law Department and the 
Properties and Insurance Division. Both agreed that the cost of installing the 
water meter is the responsibility of the lessee (the Actors' Workshop). Also 
the lease quite clearly states that the lessee is responsible for the cost of 
water used. 

The Actors' Workshop have carried out renovations in excess of $100,000 funded 
from L.I. P. and a Provincial cultural grant. The renovations are now nearly 
completed, and the funding depleted." 

The City Manager submits the request of the Actors' Workshop for a grant equal 
to the cost of the installation of the water meter (approximately $200.00) and 
forgiveness of the ongoing costs of water, for Council CONSIDERATION. 


7. Legal Fees - Mr. Lance Evans 

The Director of Legal Services advises that the following communi- 
cation has been received from the Chairman of the Park Board: 

"Legal Fees - Mr. Lance Evans - former assistant Community 
Centre Director - Hastings Community Centre 

It was reported that Mr. Lance Evans was charged with 

assault following an incident on January 21, 1976, while 

on duty at the Hastings Community Centre. The incident 

involved the ejecting of an unruly youth. Mr. Evans 

appeared before Judge McCarthy on April 15, 1976, and the 

case was dismissed. The complainant, Fred Kellaway, age 

16, admitted in court that he was not injured by Mr. Evans 

when he was escorted out of the building without force. On 

April 23, 1976, Mr. Evans requested the Board to pay the 

legal fee incurred in this action amounting to $250. Mr. 

R. C. Walker, Solicitor, City Legal Department, was contacted and 

after reviewing all pertinent information advised that it was 

reasonable for the City of Vancouver (Park Board) to pay Mr. 

Evan's legal fees. 

It was regularly moved and seconded, 

•RESOLVED: That the Board request City Council 
to pay Mr. Lance Evan's legal fees 
of $250 to Beck Robinson & Company, 
Barristers and Solicitors. 

- Carried. ' . . . " 

The City Manager submits the request of the Park Board for 
Council's CONSIDERATION. 


RECOMMENDATION 

8. Charter Amendments 


The Director of Legal Services reports as follows: 

"On June 11, 1976 I advised City Council that I would be pre- 
paring a draft Bill seeking some Charter amendments for the fall 
session. 
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Attached to this report is the form that the draft Bill will 
take, but as this is a highly technical Bill which must be 
correlated with the existing Charter to be understood, I will 
outline its effect. 

Sec. 1 - Title 

Sec. 2 - self-explanatory - requested by City Clerk 

Sec . 3 - housekeeping - removing reference to corporate 
voting which no longer exists 

Sec. 4 - self-explanatory - requested by City Clerk 

Sec. 5 - self-explanatory - requested by City Manager 

Sec. 6 - amendment resulting from Park Board study - 
self-explanatory 

Sec. 7 - It is not abundantly clear that Council has the power 
to indemnify Board men±)ers or Council members if sued 
as a result of performing City business. This amend- 
ment gives Council the authority to do so if it wishes, 

- requested by Director of Legal Services 

Sec. 8 - It is felt that specific provisions should be inserted 
to deal with a property acquisition fund. - requested 
by Director of Finance 

Sec. 9 - changes the provisions on voting when it is desired 
to prohibit business activities - change is from 
unanimity to 8 votes. Similar to grants 

- requested by Council 

Sec. 10 - housekeeping - to bring five-year plan question in line 
with property acquisition fund amendment - requested by 
Director of Finance 

Sec. 11 - This amendment would allow Council to regulate shops 

closing on all days of the week and remove a reference 
to working conditions and labour matters which is now 
redundant due to modern labour legislation. 

- requested by Council and Director of Legal Services 

Sec. 12 - This will allow Council to regulate burglar alarm 
systems which at present ace causing a lot of lost 
time to Police due to inadequate maintenance, etc. 

- requested by Police Department 

Sec. 13 - increases business tax penalty from top limit of 10% 
to 12% - requested by Director of Finance 

Sec. 14 - increases rate on unpaid business tax from top limit 
of 8% tp 12% - requested by Director of Finance 

Sec. 15 - a housekeeping amendment resulting from an earlier 
amendment. It has no operative effect on anyone. 

- requested by Director of Legal Services 

Sec. 16 - allows Council to accept payment of money in lieu of 
required off-street parking - requested by Council 

Sec. 17 - allows Council to adopt the National Fire Code as 

complementary to the already adopted National Build- 
ing Code - requested by City Building Inspector 

Sec. 18 - to give clear authority for the establishment of the 
Building Board of Appeal - requested by Director of 
Legal Services 
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Sec. 19 - abolishes the office of 'City Electrician". This is 
now a department of Engineering. 

- requested by City Engineer 

Sec. 20 - complementary to above - requested by City Engineer 

Sec. 21 - Allows Medical Health Officer to order the provision 
of necessary utilities within 24 hours. If not done 
he may take action and the cost goes on the Tax Roll. 

- requested by Council 

Sec. 22 - allows Council to increase present rate of 8% on 

delinquent taxes to 12% - requested by Director of Finance 

Sec. 23 - implement change approved earlier by Council after 

& adoption of the Park Board Matrix study 

Sec. 24 - approved by Council 

Sec. 25 - broadens Council's powers with respect to heritage 
designations - requested by Council 

Sec. 26 - complementary to section 25 

Sec. 27 - updates to 1976 a limit imposed in 1964 when relaxation 
in RS districts was obtained - requested by Council 

Unless otherwise instructed by Council I shall now proceed with 
the preparation of the formal documents required and therefore 
RECOMMEND that I be instructed to take all necessary steps to 
advance the proposed amendments before the fall sitting of the 
Legislature . " 

The City Manager RECOMMENDS the foregoing recommendation of the 
Director of Legal Services. 


INFORMATION 

9. Civic Theatres Revenue Increase - Bar Prices 


The Manager of the Queen Elizabeth Theatre reports as follows: 

"The Finance and Administration Committee on June 3, 1976 requested 
that the Civic Auditorium Board review the present bar prices and 
submit through the City Manager a report to Council on recommended 
increases. The Council adopted this recommendation on June 15, 1976. 

The Civic Auditorium Board at its meeting on July 2, 1976 
approved an increase in bar prices to a $1.50 per drdLnk effective 
September 1, 1976." 

The City Manager submits the foregoing report of the Manager of 
the Queen Elizabeth Theatre for the INFORMATION of Council. 


FOR COUKCIL ACTiON SEE ^imS)lt!.iIlZ. 
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PROPERTY MATTERS 
RECOMMENDATION 


Sale and Subdivision - City-owned land 
Situated: North Side of 18th Avenue 
and West of Renfrew Street 


The Acting Supervisor of Property & Insurance reports on behalf 
of the Property Endovnnent Fund Board, as follows :- 


The City owns Lot 8, Block M, Section 44, T.H.S.L., Plan 
11660, situated on the North side of 18th Avenue and 
West of Renfrew Street. The lot is zoned R.S.-l and is 
approximately 127 feet wide X 102 feet deep. The fill 
placed on the site to bring it up to satisfactory grade 
has settled and compacted over the years. 

The owners of the abutting lot have renewed their request 
to purchase the westerly seven feet, more or less, of Lot 8 
to bring their propetty size up to a width comparable with 
the other lots in the block. The Property Endowment Fund 
Board in considering this request, recommended that the 
strip be sold to the owners of Lot 7 subject to a suitable 
price being agreed upon, and the balance of Lot 8 being 
subdivided to create three 40-foot lots.^ The Director of 
Planning has concurred with this proposal. 

Following negotiations, the owners of Lot 7 have submitted 
an offer of $2,500.00 inclusive of registration fees and 
current taxes for this 7-foot strip. The Acting Supervisor of 
Property & Insurance believes this represents fair market 
value and it is, therefore. 

Recommended that a strip approximately 7 feet wide along the 
westerly side of Lot 8 be sold to the owners of Lot 7 subject 
to the following conditions :- 

(1) the portion of Lot 8 being purchased to be 
consolidated with Lot 7 to form one parcel; 

(2) sale price to be $2,500.00 inclusive of registration 
fees and current year's taxes with date of sale to 
be date of Council's approval of the sale; 

(3) an administrative fee of $50.00; the City to 
provide the Deed of Land and Subdivision Plan 
to convey the west 7 feet, more or less, to the 
abutting owners and consolidate the site; any 
other documentation required by the Land Registry 
Office to be the responsibility of the purchaser. 

The balance of Lot 8 will be subdivided to create three 
40-foot lots to be placed on the market." 


The City Manager RECOMMENDS that the foregoing recommendation of 
the Acting Supervisor of Property & Insurance submitted on behalf 
of the Property Endowment Fund Board be approved. 
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Lease of City Property 
s/w 'Corner Howe and Pacific Streets. 


The Acting Supervisor of Property & Insurance reports as follows: 

"The above City Property, W*j and EJs Lot A, Blk. 121," 
D.L. 541, S/W Corner Howe and Pacific Streets, is 
reserved from sale for future highway requirements. 

The site measures 100' x 120', is zoned CM-1 Commercial, 
and is improved with a service station type building and 
blacktop. 

It is leased to Wilf's Automatic Transmission until 
July 31, 1981, and the rent is subject to review as of 
August 1, 1976. 

After negotiations, the Lessee has agreed that the rent 
be increased from $201.98 per month plus taxes to 
$330.00 per month plus taxes. 

The Acting Supervisor of Property & Insurance considers 
that the suggested rent represents market rental value. 

Recommended that the rent for this property be increased 
to $330.00 per month plus taxes as if levied as of 
August 1, 1976." 

The City Manager RECOMMENDS that the foregoing recommendation 
of the Acting Supervisor of Property & Insurance be approved. 


Establishment For Lane Purposes - South side of 7Lst Avenue 

west of Ash Street 

The Acting Supervisor of Property & Insurance reports as follows; 

"Lot 32, Block 3, D. L. 311, Plan 3362, situated on the 
South Side of 71st Avenue and West of Ash Street was 
acquired by tax sale in 1926 and has been reserved from 
sale since that time for zoning and road considerations. 
The City Engineer has now requested that the westerly 
3.5 feet of this lot, as shown on Explanatory Plan 
marginally numbered LF7766 (a paper print of which is 
attached) be established for lane purposes to brin|5 the 
existing lane up to current standards. 


It is therefore recommended that the Westerly 3.5 feet 
of Lot 32, Block 3, D. L. 311, Plan 3362, as outlined 
on Explanatory Plan marginally numbered LF7766 be 
established as lane and that the Formal Resolution 
submitted concurrently with this report be passed by 
Council . " 

The City Manager RECOMMENDS that the foregoing recommendation 
of the Acting Supervisor of Property & Insurance be approved. 
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4. Proposed Public Open Space - Thunderbird "Island" 
N/E Corner of 2nd Avenue and Skeena 


The Acting Supervisor of Property & Insurance reports 
as follows: 

"Reference is made to Item 3. (h) Standing Committee 
on Planning and Development's report dated April 24, 
1975 confirmed by City Council on May 6, 1975 approv- 
ing the following: 

'That the City of Vancouver formally contact 
the B.C. Hydro Authority with its intention 
of purchasing or leasing at a nominal sum, 
or otherwise obtaining the use of Block 105, 
Section 28, T.H.S.L. in order to incorporate 
this piece of lauid,into the proposed public 
open space. ' 

This triangular portion, which is approximately 
.295 acres, is to be assembled together with abutting 
City-owned lands to form a small park site. 

Following lengthy negotiations with the Depart- 
ment of Highways they are prepared to lease the 
aforementioned Block 105 on the following basis. 

1 . Term of lease to be twenty years commencing 
August 1, 1976. 

2. Rent to be $25.00 per annum as of August 1, 
1976. 

3. Lease to be subject to the B.C. Hydro and 
Power Authority gas pipeline and that no 
vehicular access will be permitted from 
First Avenue or the ramp to Highway #1. 

4. City to pay advertising and necessary legal 
costs . 

Recommended that the City lease the triangular 
portion of Block 105, Section 28, T.H.S.L. on 
the foregoing basis. 

The City Manager RECOMMENDS that the foregoing recommendation 
of the Acting Supervisor of Property and Insurance be approved. 


Dedication for lane purposes - portion of Lot 23 etc. 
Situated W/S Copley north of the lane north of 19th Avenue 

The Acting Supervisor of Property & Insurance reports as follows: 

"Lot 23, Block 8, Subdivision A, D. L. 195, Plan 1224, situated 
W/S Copley north of 19th Avenue was acquired by Tax Sale in 
1936. The City Engineer advises a small portion of this lot 
extends into the lane area and has been in use for lane, but 
has never been formally dedicated for such use. To resolve 
this matter he has provided a plan of subdivision marginally 
numbered LE4392 to dedicate this small portion of Lot 23 and 
establish the boundaries of the balance of the lot. 
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CJ .ause #5 Continued ; 


It is therefore recommended that the niT-«»o<-,^v t i „ 

be authorized to execute this Pi^n c k^^^ °^ Services 

^.^^o'^^eT^^'^ wM=..-^?H?f ^o"^?-ror.o- '.rill 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Acting Supervisor of Property and Insurance be approvied. ^ 


RECOMMENDATION AND CONSIDERATION 


6 J Canron Ltd. - Lease extension 


The Acting Supervisor of Property & Insurance reports as follows: 

"Canron lease lots ^0, 50A, 51 » 51A, $2, 52A, D.L. 2061+ and a portion 
of Col'um'bia Street end from the City on a thirty-year lease tertainating 
September 23, 1988. This property contains approximately 10j- acres and 
the present rent is $60,000.00, increasing to $6^,000.00 September 2i+, 1976 
and $70,000.00 the following year, plus taxes in each year. 

On December 16, 1975, Council passed the following motion: 


•A. That land use Policy Option 2 be adopted for the 
purposes of planning the east end of False Creek 
subject to the major pedestrian link around the 
waterfront being negotiated as a desirable feature 
on a lease-by-lease basis. 


B. That the Supervisor of Property & Insurance be instructed 
to negotiate with Canron Ltd. , Western Bridge Division 
a lease agreement based on market value of land and 
report back on a proposed extended lease acceptable to the 
City and to the company, such lease not to involve a 
reduction in area other than that required for the walkway.' 

Policy option 2 was: 

'2. Mixed Uses, including industry, recreation, and housing. 
Compatible industrial uses that require locations adjacent 
to Downtown or take advantage of major transportation routes - 
existing and proposed - can be provided. This option carries the 
following implications: 

- major pedestrian links would be provided (l) around the 
waterfront (2) from the Creek to Downtown and (3) from 
the Creek to Chinatown 

- cxirrent transportation proposals in Area 3 could proceed 


long-term leases of City land could be granted to certain 
industries 

spur rail lines would be retained in the East Basin of 
False Creek 


public waterfront access and water-based recreation could 
occur in the East Basin 

housing and commercial uses could be developed 


existing industries would have to maJce major changes to 
become compatible and attractive. ' 


A number of meetings have been held with officials of Canron, their solicitor 
and this office in an effort to find solutions that would be acceptable 
to both parties. Initially the company was unwilling to accept the fact 
that the City expected a substantial rental increase, in addition to improving 
their operation to make it more compatible and attractive. 
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Both the estimate and the construction time were informal, 
for the purposes of establishing the fixed-fee and as a check 
on the Architects' estimates as to the ultimate cost of the 
project. The contract should be awarded to the contractor 
submitting the lowest fixed- fee. 

Agreement has been reached with the Provincial Government of 
an approved maximum Capital Expenditure totalling $330,000.00 
for this project. The responsibility to assure the total 
expenditure will not exceed $330,000.00 will lie jointly with 
the Architect and the City Building Inspector. 

Our break-down of the disbursements of these funds are as 
follows : 

(i) Fixed- fee for contractors, which is their 
charge for managing the contract, including 


their profit and overhead $ 7,480.00 

(ii) Cost for renovation work 232,000.00 

(iii) Contingency & miscellaneous items of 

sitework, service connections, telephones, 

permit fees, etc 19,120.00 

(iv) Furniture 45,000.00 

(v) Allowance for Consultants' fees 26,400.00 

TOTAL COST in accordance with sharing 

limitation by Provincial Government. $330,000.00 
Source of Funds : 

Total Cost - (Maximum sharing amount set by 

Provincial Government) $330,000.00 

Less Provided by City Council to date: 


1970 Supplementary Capital Budget $250,000.00 

Quarterly Review Revenue Budget 
June 30th, 1970 

(Approved by City Council Aug. 11/70) 57,000.00 

307,000.00 


Balance to be provided $ 2 3,000.00 


The Comptroller of Accounts advises that these additional costs 
were noted to City Council in the June 30th Budget Review 
Report dated July 27th. No adjustment was made at that time 
pending this Report, however, funds estimated at $23,000.00 
were set aside in Contingency Reserve in anticipation of this 
Report and are available. It has been agreed with Provincial 
Officials that the total cost, not exceeding $330,000.00 will 
be recovered by the City over a period of ten years, with 
interest at 8^2% per annum. 

. . . Cont ' d . 
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CJ .ause #6 Continued; 


Canron intend to spend approximately one and one half million dollars over 
the next two or three years on improvements to the land and buildings if the 
lease caji be extended from I988 to 2006. Approximately one half million of 
this will be spent in what can be termed beautification, such as demolishing 
old shipyard gantry building, painting, clean up and rip rapping of waterfront, 
landscaping, waterfront walkway, etc. In addition, the company will lose 
the use of approximately 22,000 square feet of land when the walkway is 
constructed. 

The company feels that the rentals fixed at the time of the last rental 

review should be retained for the next two years as it is dxixing this 

time that they will be making these large expenditures. They also maintain that 

it is a necessity that their rent be fixed for a number of years so that 

they can budget for the amortization of the one and one half million 

dollar capital cost. They are very conscious of the effect of increased 

land values as their rental during the period I968 to 1973 had been 

$26,790.60 per year plus taxes and was then increased over the next five 

year period to $50,000.00, $55,000.00, $60,000.00, $65,000.00 and $70,000.00 

per year plus taxes. 

Canron have agreed to the following terms and conditions: 

(a) The term of the lease to be thirty (30) years commencing 
September 21+ th, I976 and ending September 23, 2006. 

(b) Rental for the first fifteen (15) years of the term of the 
lease shall be as follows: 


Year 

Rental Per Annum 

First 

$65,000.00 

Second 

$70,000.00 

Third 

$150,000.00 

Fovirth 

$160,000.00 

Fifth 

$170,000.00 

Sixth 

$180,000.00 

Seventh 

$190,000.00 

Eighth 

$200,000.00 

Ninth 

$210,000.00 

Tenth 

$220,000.00 

Eleventh 

$230,000.00 

Twelfth 

$21+0,000.00 

Thirteenth 

$250,000.00 

Fourteenth 

$260,000.00 

Fifteenth 

$270,000.00 


The rental shall be paid semi-annually in advance. 

(ii) The Lease shall provide for rent reviews at five year intervals 
on the 15th, 20th and 25th anniversaries of the commencement 
date of the Lease. 

(0) The Tenant shall be responsible for payment of all taxes levied 

on the lands and improvement in addition to the rental \mder the Lease. 

(d) The Lessee agrees to provide a 10' wide right-of-way along the west 
boundary line of the property from 1st Avenue to the water and a 

20' wide right-of-way adjacent to the shoreline of False Creek for a 
public pedestrian walkway. The company agrees to provide a pedestrian 
bridge over the Scow Berth or Berths. 

(e) The surrender of the present lease be incorporated in the new Lease. 

(f ) The form of the Lease shall be drawn to the satisfaction of the 
Supervisor of Property and Insuranoe and the Director of Legal Services. 

The Acting Supervisor of Property & Insurance is of the opinion that the terms 
of the extended lease are reasonable to both parties and it therefore 
recoimnendedthat the City enter into a lease with Canron Ltd, , Western 
Bridge Division on the foregoing terms and oondltions." 
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(PROPERTIES - 6) 


Cl .ause #6 Continued; 


The Director of Planning reports as follows: 

"clause (d) of the proposed lease terras and conditions refers to the 
provision of the rights-of-way along the waterfront and along the 
westerly boundary of the site. No reference is made to improvements 
to the public walkway and/or maintenance thereof. Therefore, it would 
be desirable to add the following sentence to Clause (d): 

'Landscaping and maintenance of these public rights-of-way, to 
standards acceptable to the Director of Planning and the Parks 
Boardf is the responsibility of the lessee, and this work is to be 
undertaken concurrently with the intended improvements of the 
shoreline during the first 3 years of the lease.' 

It is noted that this matter has not been discussed with Canron Ltd. The 
Company has agreed, in writing, to provide a bridge over the scow berth or 
berths as part of the future walkway system. 

It is further noted that the provision of and maintenance of the waterfront 
walkway will be undertaken by the landowner/developer in Area 2 (Marathon 
Realty), Area 6 (City), Area 9 (C.M.H.C.). and Area lOA (B.C. Central Credit 
Union). In the case of the Egmont Towing Co. site, which adjoins the 
Canfon lease to the west, the question of responsibility for developing 
the walkway was not considered. Egmont Towing have agreed to the provision 
of the right*of-way across their narrow (100-foot) water frontage. 

It is important that the question of standards and development costs 
associated with the proposed waterfront walkway be established at this 
t1«ie in view of the length of the proposed lease." 

?he City Manager RECOMMENDS that the foregoing recommendation of 
ihe Acting Supervisor of Property and Insxirance be approved and 
jubmits the report of the Director of Planning for CONSIDERATION, 

CQNSID-jHlATION 


Lease of City-owned Property 

N/E Corner of Arbutus Street & 7th Avenue 


The Acting Supervisor of Property & Insurance reports as follows: 

"Lots 17-20 Inclusive (Ex. R.D.W.) Block 2^5, D. L. 526, 
City-owned property acquired thro\igh Tax Sale, is being 
held for possible future park purposes and is presently 
linder a year-to-year lease to St, Augustines Church for 
school playground purposes at a nominal rental of $10,00 
per annm. 

This property was not developed for playground purposes 
due to a decrease in the Church's school enrollment and 
consequently, has remained vacant for many years. 

The Vancouver Montessori Schools Ltd., who until recently 
were renting space from the Vancouver School Board in the 
old Model School on 12th Avenue, have requested this 
Office's assistance in finding a site to relocate the 
school for a period of 1 to 2 years. It is the intention 
of Montessori Schools to locate permanently on Granville 
Island when that area is developed for cultural and 
recreational use. 
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Manager's Report, August 6, 19/'- (PROPERTIES - 7) 

Clause #7 Continued; 


Various sites were investigated for the school and the 
best location is considered to be the subject property. 

Father Mohan of St. Augustines has been approached 
respecting the Church's plans for the site and he has now 
agreed to surrender the lease, subject to the Church being 
granted a first right to re-lease the site when vacated by 
the Montessori School. 

Due to the high cost of renting the required portable 
structures to accononodate the School at this location, 
Vancouver Montessori has requested that a nominal rental 
be established for the maximum term of 2 years. 

In view of the nature of the proposed use of this site, 
and also the tight financial circumstances of the School, 
it has been proposed that a nominal rental rate of $1.00 
per annum be applied in this case. 


If Council agrees to the foregoing proposals, it is 
suggested tljat: 

The Acting Supervisor of Property and Insurance be 
authorized to accept a surrender of lease from 
St. Augustines Church for Lots 17 - 20 Incl. (Ex. R.O.W.), 
Block 285, D. L. 526, subject to the Church being granted 
first right to re-lease the site when vacant, and further 

THAT a new lease be granted to Vancouver Montessori Schools 
Ltd. for a period of two years at a nominal rent of $1.00 
per year, and further 

THAT the lease document be drawn to the satisfaction of 
the Director of Legal Services." 


The City Manager submits the foregoing report of the Acting 
Supervisor of Property & Insurance for Council's CONSIDERATION. 


RI ICOMMBHDATION 


False Creek - Ground Leases - Commercial Properties 


The Director of Finance reports as follows: 

"On June 22, 1976, Council approved the terms and conditions for the ground leases 
In False Creek, Area 6 - Phase I for the cotrmercial developments. One of the 
terms required the lessee to sub-divide the commercial properties under the pro- 
vision of the Strata Titles Act as soon as feasible after the ground lease is 
registered. The lessee is not permitted to assign his interest in the properties 
until such sub-division takes place. The lessee, Frank Stanzl Construction Ltd., 
now advises the City that these terms will create some financing difficul.ties»__ 
and he wishes the option to not stratify the property until a later date. 

It is recommended that the terms of the grovind leases for the commercial 
developments in Lots 5» 7 and 32 be amended as follows; 

a) By giving the. lessee the option of creating or not creating 
condominiums under the Strata Titles Act, as the lessee deems 
advisable. 

b) Prior to the completion of construction of the buildings con- 
templated by the parties, the lessee shall be permitted to 
assign the lease only for the purposes of financing such build- 
ings, and upon the completion of construction of such buildings, 
the lessee shall not assign the lease without the consent of 
the City, such consent not to be arbitrarily withheld." 

The City Mana^^er RECOMMENDS that" the ^ecomendat ion or tR^^^^ 

Finance be approved. ' FOR cm\:n\ ArT:nM ^.^a D«/-c/r>-7/^^^ 



MAMA G ER'S REPORT 

July 30, 1976 

TO: Vancouver City Council 

SUBJECT: Open Bible Chapel - Champlain Heights 
CLASSIFICATION: CONSIDERATION 

The Director of Planning reports as follows: 

"At a Public Hearing on August 12, 1975, Council instructed the Director of 
Planning to report to Council on the matter of form of development, parking, 
church capacity, and traffic density on 58th Avenue prior to the issuance of 
a development permit. 

REASONS FOR REPORTING: 


(1) A development permit application has been received from Open Bible Chapel 
Society for processing by the Planning Department; 

(2) The form of development for this application is substantively different 
from the original proposal (Alternative One) as approved by Council 

as the basis for the conditions of development; and 

(3) Clarification is required from Council reaffirming whether this is the 
type of scheme which is considered in accordance with the conditions of 
development, and is the type of scheme Council wishes to endorse. 


The Open Bible Chapel proposal for apartments, senior citizen apartments, church, 
medical facility and future student residences, as outlined in this report, 
refers to Lots 5,6 and 7, D.L. 334, Plan 13993 (Sites 4,5 and 6 in Area "A" 
of Champlain Heights) located on the north side of 58th Avenue east of 
Kerr Road (see Appendix 1). The Champlain Mall District Commercial Centre 
is located to the north, public housing on the east, townhouses and garden 
apartments (strata title and limited dividend) to the south and personal care - 
Senior citizens housing to the west. 

BACKGROUND 

Jones, Haave, Delgatty Architects (representing Open Bible Chapel) approached 
the Vancouver City Planning Department in the spring of 1974 with a development 
proposal for a Bible Chapel, seminary school, 13 storey Senior Citizen's Apartment, 
12 storey Limited Dividend Apartment, and a 4 storey apartment for Seminary 
Students. However, whereas the low site coverage and high rise development aspects 
of the scheme generally conformed with the plan of development approved by 
Council in 1968, the Church and related school aspects of the proposal did 
not conform with the uses approved as part of the CD-I By-law for the area. 

City Council, on August 27, 1974, referred this matter back to the Community 
Development Committee to hold a public meeting in the area. At the public 
meeting, on October 21, 1974, residents expressed the following concerns 
related to the Open Bible Chapel proposal: 

(1) High rise development was considered undesirable; 

(2) The church was not of community orientation, and therefore did not meet 
the guidelines established by the Planning Advisory Committee; and 

(3) The community already has a high proportion of senior citizens and low 
income residents. 


The Chairman of the Community Development Committee reported these concerns to 
Council on November 5, 1974. City Council passed the following resolutions: 

(1) THAT the rezoning application of the Open Bible Chapel Complex to locate 
on a site at 54th and Kerr, on the south side of the new Champlain Mall 
development, be referred to a Public Hearing. 

(2) THAT the Director of Planning report to Council as to any alternatives to 
high-rise developments in the area of 54th Avenue and Kerr Street. 
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On May 15, 1975, the City Manayer submitted a report of the Director of Planning 
and the Supervisor of Property and Insurance to the Planning and Development 
Committee which suggested two alternatives in addition to the original proposal: 
one with a higher site coverage and retention of ten-storey high-rise with the 
advantage that it provided possibility for incorporating medical facilities 
in the project; the other proposed two five-storey Senior Citizen apartment 
buildings with less site coverage. Both schemes retained the common elements 
of Church, School and Student housing. 

City Council, on May 27, 1975, approved the recommendation of the Planning and 
Development Committee: 

(1) THAT the development of a complex by the Open Bible Chapel Society 
be permitted in Champlain Heights; 

(2) THAT the Director of Planning be instructed to make application to 
amend the CD-I by-law to permit "church" and related "school" and 
submit the application direct to a Public Hearing. 

(3) THAT Alternative Number 1 (i.e. the original proposal by Open Bible Chapel) 
be selected as the basis for conditions of development. 

At a special meeting of Council (Public Hearing) held August 12, 1975, Council 
passed the following motion: 

'THAT Section 2 of CD-I Comprehensive Development District By-law 
No. 4550 be amended by adding the following: 


but that the matter of form of development, parking, church capacity 
and traffic density on 58th Avenue be reported to Council prior to 
the issuance of any development permit. ' 

Council approved the exchange of lands with Open Bible Chapel Society subject to their 
obtaining financing approval in principle from CMHC and the B.C. Department of 
Housing and receiving Development Permit approval. 


FORM OF DEVELOPMENT 

Preliminary assessment of the application (as summarized below and outlined in 
further detail in Appendix II) reveals that whereas the scale and density of 
the proposal is generally in accordance with the applicant's original proposal, 
the building form has been altered significantly. The original proposal called 
for twin point towers concept as opposed to a one large slab building as 
submitted by the applicant* 


church and related school 


CONDITIONS OF DEVELOPMENT 


DESCRIPTION 


ALTERNATIVE NO. 1 
APPROVED BY COUNCIL, MAY 27, 1975 


PROPOSAL 


Building Form 


Point Towers, Church and Student 
Residence 


One Slab Building, 
(including Medical - 
Dental offices) 
Church and Student 
Res i dence ( Proposed ) . 


F.S.R. 


1.30 


1.31 


Density (Excluding 
Student Accommo- 
dation 


225 Suites 


230 Suites 


Site Coverage 


30% 


29% 


Maximum Height 


13 Storeys 


13 Storeys 
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It is considered that the proposed slab building does not conform to the conditions 
of development and is unacceptable from a planning viewpoint for the following 
reasons: 

(1) The Urban Design Group of the Planning Department consider that this 
development will be the most visually dominant landmark in Champlain Heights. 
A change from the original twin point tower concept to a slab building will 
increase this dominance - resulting in one building which measures 258 feet 
long, 56 feet wide and 118 feet high - and result in a less desirable urban 
design solution. 

(2) Slab building affords little transition from the surrounding two-three 
storey residential and commercial development. The institutional appearance 
of the building in addition to its large mass and bulk, will detract from 
the existing residential environment. 

(3) Slab building affords less flexibility in site design. In view of the 
height and scale of the building, in relation to the surrounding 2 and 3 
storey development, efforts should be made to retain as much of the 
existing vegetation (large evergreen trees, vine maples, etc.) as 
practicable to soften and reduce the visual and physical impact of this 
development. It is considered that a survey locating all significant 
trees on this sight should be undertaken. 

(4) Slab building reduces the opportunity for providing useable outdoor social 
space. The proposal, as submitted, restricts most open space to the north- 
west corner of the site which would fall under shadow a good deal of the time, 
particularly during the spring & fall equinox and winter solstice. 

(5) Slab building will increase interaction between senior citizens and residents 
living in Limited Dividend portion of the project. Although interaction between 
these groups is often considered socially desirable, past experience and 
social research indicate otherwise. Studies of senior citizens housing 
suggest that the majority of seniors (approximately 90%) would prefer to live 

in a building without children and teenagers. (Guttman, G.A., 1976), (Laugltun, 
M.D. 1968). 


Similarily, seniors are generally not prepared to use a facility or social area 
which involves mixing with children and/or teenagers (Urban Design Centre, 
1975). It is important to consider different spaces for various age groups. 
Evidence from Research suggests that when older people are concentrated in 
one area they develop more friendships and have higher morale in 
comparison to mixed developments where seniors tend to be largely ignored. 
(Rosow, I; 1967). Hence, there is evidence which indicates that mixing 
seniors with children and/or teenagers is not socially desirable unless 
(a) Special circumstances are employed (i.e. scheduling of social areas, etc.), 
and/or (b) there is a high degree of group cohesiveness before the residents 
move into a development. 


PARKING AND TRAFFIC CONSIDERATIONS 

The City Engineer reports as follows: 

' Pjresent Situation - there is no evidence of either a traffic problem or a parking 
problem on East 58th Avenue. Because of the nature of the area, with medium to 
high density development and somewhat lower proportion of land dedicated to streets 
than is prevalent throughout the City, it is inevitable that traffic volumes will 
be somewhat higher than they would be in a single family neighbourhood. In 
addition, E. 58th Avenue functions as a bus route westbound. Under these 
circumstances, observed afternoon peak hour traffic volumes of 175 vehicles 
(two-way) are not excessive and no evidence of through traffic was found. 
Parking is available on both sides of E. 58th and only a small proportion of 
the available space was observed to be in use. 

Proposed Development - The proposed Development would add about 40% to the 
existing traffic on 58th Avenue which would be well within the capacity of the 
street system. However, the proposed 154 spaces is not considered adequate to 
meet parking requirements for this development. Also, adequate loading facilities 
have not been provided (2 required, none provided). Total parking requirements, 
as outlined below is 223 spaces. 
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PARKING REQUIREMENTS 
DESCRIPTION REQUIREMENT TOTAL SPACES 


Senior Citizen 

1 Space per 6 Units 

22 

Limited Dividend 

1 Space per Unit 

100 

Student Housing * 

1 Space per 6 Students 

12 

•(Additional space 

required if future development) 


Church 

1 Space per 10 seats 

86 

Office (Medical - 

Dental) 1 Space per 1000 sq. ft. 

3 

TOTAL 


223 


The difference between the proposal and parking requirement is based on a higher 
parking standard for lower-income housing. The above figures imply some shared 
use of parking facilities such as medical -dental facilities, guest parking, etc. 
It is anticipated, however, that at times of peak public assembly (i.e. church 
meetings, recreational activities, etc.) some overflow parking will occur on 58th 
Avenue and the Champlain Mall parking area, but should not create any major 
problem. 

In summary, no traffic or parking problems were observed on 58th Avenue east of 

Kerr Street. The proposed church and related development is of a somewhat 

higher density than adjacent uses, and would generate correspondingly higher traffic 

volumes. However, these volumes would be well within street capacity, so that no 
problems are anticipated. There is a definite deficiency in the proposal concerning 

parking and loading facilities. 

It should be noted -that this scheme is somewhat unusual in nature, resulting in 
some difficulty assessing parking and access needs. To back up the assessment, 
it is suggested that a (^1) firm commitment should be obtained from the developer 
that he will provide addiUonal parking if, in the City's judgement, it is required 
on the basis of operating experience, or, (2) the proposal be revised to provide 
adequate paurking and loading facilities. ' 
CHURCH CAPACITY 

On the basis of the submitted drawings, marked 'Received City Planning Department, 
July 21, 1976', the church capacity is estimated to be 858 seats, well in 
excess of the size of most neighbourhood churches. 


URBAN DESIGN PANEL 


'The Urban Design Panel, on July 22, 1976; reviewed the above application 
and noted that the form of development is substantially different from 
the original proposal approved by Council as the basis for development and 
of the concern of the Planning Department for the change from the original point- 
tower buildings to a state building. The panel concurred with their comments. 
The panel considered the design too institutional and dull, and would be a poor 
focal point for Champlain Heights. 


Recommendation: That this application be refused.' 


RECOMMENDATION 


The Director of Planning therefore recommends tnat: 

A. the twin point-tower concept (Alternative No. 1) 
originally approved by Council on May 27, 1975 be 
the basis for conditions of development and 
the applicant be notified accordingly 

B. an additional site plan to be submitted to 
clearly indicate to the satisfaction of the 
Director of Planning the location and 
sizes (by height and caliper)of all existing 
major trees and their relationship to the 
proposed building. 

^* adequate parking and loading facilities be provided 
to the satisfaction of the City Engineer." 

The City Manager submits the recoaunendations of the Director 
oi Planning for council's CONSIDERATION, roa CQUHQUCTIOM SEt P«E(S) 


REPORT TO COUNCIL 


I 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


JULY 22, 1976 


A meeting of the Standing Committee of Council on Planning and 
Development was held in the No. 1' ■Committee Room, Third Floor, 
City Hall, on Thursday, July 22, 1976 at approximately 3.30 p.m. 


PRESENT: Aid. Bowers, Chairman 

Aid. Bird 

Aid. Cowie 

Aid. Kennedy 

ABSENT: Aid. Harcourt 

CLERK TO THE 

COMMITTEE : M. L. Cross 


CONSIDERATION AMD RECOMMENDATION 

1. Cassiar/Second Narrows Bridge Left Tiirn Loop 

The Committee considered a report of the City Manager dated 
June 28, 1976 (copy circulated) in which the City Engineer outlines 
three possible solutions to alleviate the traffic situation along 
Cassiar Street between the Second Narrows Bridge and the freeway, 
and the continuing problem of traffic turning left off Cassiar 
Street to the local streets between the bridge and Hastings Street: 

"(a) Left turn (U-turn) at Wall and Rupert Streets 

This solution is not recommended because it would 
necessitate creation of two intersections because 
of the design limitations of U-turning a truck. 
This solution has the further disadvantage of taking 
the motorist out of his way to make the left turn 
movement. Such a route is also difficult to sign 
effectively. This left turn bay, however, would 
improve access into the PNE and construction of the 
bay is being discussed with the Department of 
Highways. 

(b) Loop Under the Bridge via Rupert/Skeena Streets 

This route is not recommended because of its 
circuitous nature, steep grade on Skeena approaching 
Cambridge Street and the inherent difficulties in . 
signing such a route. 
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Report to Council 

Standing Committee of Council 

on Planning and Development 

July 22, 1976 Page 2 


Clause #1 Continued ; 

(c) Cassiar /Cambridge Loop 

This is the recommended solution because it provides 
the most direct left turn routing, keeping traffic 
on arterial streets. This solution vrould have 
sufficient capacity to handle the demand and is 
easily signed. There are tvro alternative types of 
construction for such a loop - earth fill or 
structure. Preliminary cost estimates indicate a 
structure would cost in the order of $600,000 and 
an- earth fill loop would cost in the order of 
$200,000 (both costs include the cost of modifying 
the existing overpass) . " 

Mr. W. Curtis, City Engineer, advised that the Provincial 
Government would not be prepared to pay $600,000 for a structure 
but have agreed to do the necessary design and pay the capital 
cost (i.e. approximately $200,000) of an earth fill loop. 

In answer to a question on what amoiant of traffic would be 
diverted onto Cambridge if the loop was constructed, Mr. Curtis 
advised that it would be significant but the traffic on Cassiar 
would be relieved and it would stop left turns onto local 
streets that are not as capable as Cambridge of carrying the 
traffic . 

With respect to the effect such a left turn loop would have 
on the PNE, Mr. D. Town, Assistant Manager, PNE submitted the 
following information: 

PNE {xn ks aijpraxinicUcly one million vehicles/year (825, 000 /)ai(0 aiul increases 
each year. 

~ Parkini^lias been identified as one of the major probletns of the Es^hibition. 
~ Jiist spsut $100, 000. 00 grading and graveling N.E. section of grounds. 

- S[)3n( $200, 000. 00 in '74 to build rain cover so people ivouUl utilize North Stadium 
lo'.. when goiii'j; to Coliseum events. 

- Calci-lnlion of lout parking revenue for proposed Cambridge Street loop: 

. With concrete pillars (loss of 50 spaces) - $2, 750/year 
. With earthfill plan (loss of 275 spaces) - $15, 000/year 

. Plus at /■'.VVv lime ive est? nude each car generates $15. 00 for us so, 

50 spsiccs X 17 days X 2 uses/day X $15. 00/car = $25, 500/year 
275 spaces X 17 days X 2 uses/day X $15. 00/car = $140,250/year 

Have other loop locations been considered? 

i.e. Rumps from cither the right or left lanes from 
the bridge leading onto the North side of the 
overpass. 

If present plan must proceed then tve suggest tlie City and Province should 
purchase balance of property on West side of Cassiar and give us develop- 
meul permit to enable us lo make additional parking space available. » 
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Report to Council 

Standing Committee of Council 

on Planning and Development 

July 22, 1976 Page 3 


Clause #1 Continued; 


A member of the Committee felt that before a decision is 
made with respect to whether the loop would be constructed on 
earth fill or a structure, two Committees of the PNE, the 
Parking Committee and the Planning and Groiinds Committee, 
should be contacted for their views. 

The follomng motion resulted in a tie vote and the 
Committee forwards it to Council for 

CONSIDERATION: 

THAT the Cassiar/Cambridge loop be constructed on 
earth fill. 

(Aldermen Bowers and Cowie opposed) 
The Committee RECOMMENDED: 

A. THAT the construction of a Cassiar/Cambridge loop be 
approved in principle with the design and capital 
cost (up to $200,000) to be paid for by the B.C. 
Department of Highways. 

B. THAT the City Engineer discuss the question of earth 
fill vs structure with the PNE and work out the 
details relative to the provision of the required 
right-of-way. 

C. THAT the PNE be requested to grant permission to the 
Department of Highways to carry out the necessary 
surveys/soil testing etc. at the proposed loop location. 

D. THAT the City Engineer report back, v\riien appropriate, 
relative to the right-of-way provision, maintenance 
responsibilities, etc. 


2. Six Month Review of the Central Area Development Control 
Process > 


The Committee considered a report of the City Manager dated 
July 7» 1976 forwarding the following supportive documentation 
(copy circulated) : 

" J '"an9randum from each of the Director of Social Planning. Director of 
Planning. City Engineer. (Three members of the Development Permit Board.) 

- Submissions from each of the six members of the Advisory Panel plus 
the alternate member from the Design Panel, together with a subject 
abstract. 

- A memorandum from the Development Permit Staff Conmittee. This inter- 
department committee advises both the Director of Planning and the 
Development Permit Board/Advisory Panel on Development Permit Applications. 

- A detailed report from a special inter-department Staff Review Coiwittee 
on technical aspects of the Central Area process. ti 
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Board of Administration, September 18, 1970 (SOCIAL - 8) 

Clause No. 6 (Cont'd.) 

It is recommended that: 

(a) The necessary additional funds, amounting to $23,000.00 
be provided from Contingency Reserve. 

(b) A contract satisfactory to the Corporation Counsel be 
awarded to Allan & Viner Construction Ltd. in the amount 
of their Fixed-Fee Tender with a ceiling price of 
$258,500.00 inclusive of the fixed- fee." 

Your Board RECOMMENDS approval of the recommendations of 
the City Building Inspector. 


****** 


For adoption see page(s) 


11^ 
772 


Report to Council 

Standing Committee of Coiincil 

on Planning and Development 

July 22, 1976 Page 4 


Clause #2 Continued ; 


Mr. R. Spaxman, Director of Planning, Chairman of the 
Development Permit Board, discussed the objectives of the 
development control process for the Central Area: 

1. Provide the public with information on development 
proposals at an early stage. 

2. Give the public opportunity for involvement and 
contribution at an early stage. 

3. The Development Control system to be made more 
open and more public. 

4. Decision making process to be broadened and made 
more diverse . 

5. Improve quality of development particularly human 
and environmental aspects. 

6. Create an efficient, faster processing system 
both in cost and benefit. 

7. To give more certainty to Applicants at the 
beginning of process. 

Mr. Spaxman indicated that the first three objectives have 
been achieved but the process should be reviewed again in the 
next twelve months. 

There is a difference of opinion with respect to the fourth 
objective. Some of the members of the Development Permit Board 
feel other City Officials should be added. Some of the Panel 
feel this as well but other Panel members feel if the number of 
Board members is increased, the need for the Panel may be reduced. 
It was recommended that this issue be reconsidered and included 
in the review in 12 months. 

With respect to the fifth objective, it is recommended that 
detailed planning guidelines be prepared for the Central Area 
as soon as possible. 

Mr. Spaxman noted that the new processing system is not 
faster and may not be less expensive (objective 6) . The level 
of applications has increased - public involvement takes longer. 
The Department is continually trying to initiate changes to 
improve the timing. 

With respect to objective seven, information programmes to 
assist applicants in understanding the Official Development 
Plans and guidelines, etc. should aid in carrying this out. 

Mr. W. Curtis, City Engineer, a member of the Development 
Permit Board agreed that the public is more involved with the 
development process but this means a longer processing time, 
making two of the objectives incompatible. He stated that the 
Manager's report was agreed to by all members of the Development 
Permit Board but does not contain individual concerns. He 
pointed out to the Committee his concerns as expressed in his 
siammary report dated May 14: 
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Report to Council 

Standing Committee of Council 

on Planning and Development 

July 22, 1976 Page 5 

Clause #2 Continued ; 

" Possible Changes to the Process 

To correct the problems of inequitable treatment, too much dele- 
gation, detrimental effects on other non-delegated City functions and 
inadequate departmental involvement. Council may wish to consider: 

(a) Appeal to Council on some or all development permit 
applications. Presently there is no appeal from the . 
Development Permit Board decisions to Council. 

(b) Precise limiting of Development Permit Board authority 
to the development permit by-law only. 

(c) Greater representation of departments administering by-laws 
which are not delegated to the Board but which are affected. 

(d) Reduction in the amount of discretion given to the Board; 
for example, elimination of aesthetic considerations which 
are also being handled by the Civic Design Panel. 

(e) Shortening and simplifying the process; but this would be 
at the expense of some preliminary discussion and some 
public involvement. 

The tendency to expand the process, involving greater discretion 
and the Development Permit Board, to other parts of the City should be 
resisted until a great deal more experience is gained with the Central 
Area. In parts of the City other than the Central Area, the disadvantages 
of the process probably outweigh the advantages. Furthermore, considerable 
extra staff time and costs as well as delay in processing permits would 
occur. „ 

Mr. Spaxman noted that the report was from the Board and 
the Panel and could not airphasize one person's opinion. He 
also stated that the probability of 'inequitable treatment' was 
greater under the previous system when "development permit matters 
were 'in-camera'. 

In the Manager's report, the Director of Planning put 
forward the following recommendations: 

•n. That a comprehensive evaluation of the Development Control Process in the 
Central Area be carried out by the Director of Planning for report to City 
Council in 12 months ; any special staff or consultant needs to be 
reported to Council separately. 

2. That the D.P. Board/Panel hold special meetings at appropriate locations on 
any particular application if considered in the public interest. 

3. That the Director of Planning arrange for signs to be erected on sites for 
major development permit applications throughout the City. 

4. That the Fairview Slopes area be included in the Central Area process system. 

5. That the initial one-year appointment be extended for a further two years 
for the Panel members able to continue service, i.e. B. Olson (AIBC 
representative) and C. Leonoff (from the public at large). 

6. That the Director of Planning prepare detailed Central Area guidelines as ' 
soon as possible with priority for the Downtown District and the West End 
District. 
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Report to Council 

Standing Committee of Council 

on Planning and Development 

July 22, 1976 Page 6 


Clause #2 Continued: 


7. That the Director of Planning arrange for the Planning Department, 
in co-operation with other City departments, to initiate a number 
of varied information programs and activities to assist the 
public, the applicants, and the D.P. Board/Panel. 

It will be noted that the Director of Planning will be 
reporting at a later time with recommendations on the duties of 
certain Planning Department staff in the Central Area process. " 

Members of the Committee discussed the development control 
process at great length , most members agreeing that the matter 
should be referred back to the City Manag-er who had submitted 
the matter for the consideration of the Committee as he did not 
have sufficient time to thoroughly review the material contained 
in the supporting reports prior to the meeting. 

It was therefore 


RECOMMENDED: 


A. THAT the Director of Planning arrange for signs 

to be erected on sites for major development permit 
applications throughout the City. 

B. THAT the initial one-year appointment be extended 
for a further two years for the Panel members able 
to continue service, i.e. B. Olson (AIBC represen- 
tative) and C. Leonoff (from the public at large). 

C. THAT recommendations 1,2,4,6 and 7 of the Director 
of Planning contained in the Manager's report dated 
July 7, 1976 be referred to the City Manager for 
further study and report back to the Committee by 
mid-September. 1 


(Alderman Bowers wished to be recorded as opposed 
to recommendation C) . 


The meeting adjourned at approximately 4.35 p.m. 

FOR COUNCIl ACTION SEE PA6E(S) 
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STANDING COMMITTEE OF COUNCIL 
ON 

HOUSING AND ENVIRONMENT 


July 29, 1976 

A meeting of the Standing Committee of Council on Housing and 
Environment was held on Thursday, July 29, 19 76, at 1:30 p.m. in 
the No. 1 Committee Room, Third Floor, City Hall. 

PRESENT: Alderman Harcourt, Chairman 

Alderman Bird 
Alderman Boyce 
Alderman Cowie 

ABSENT: Alderman Rankin (Leave of Absence) 

CLERK : J . Thomas 

INFORMATION : 

1. Ohio Rooms, 245 Powell Street - 
Lodging House By-law 

At its meeting on June 24, 1976, after considering a complaint 
from the Downtown Eastside Residents' Association respecting the 
condition of the Ohio Rooms, 245 Powell Street, the Committee 
instructed the Medical Health Officer to conduct an inspection of 
the premises and report back to the Committee. The Committee had for 
consideration a Manager's Report dated July 14, 1976, in which the 
Medical Health Officer reported as follows: 

"The above premises was fully inspected on June 15, 1976. The following 
improvements are required in order for it to con^ly with the City of 
Vancouver Lodging House By-law #4738: 

1. The addition. of one more bathing facility. 

2. The provision of two compartment sinks in the cornmunity kitchens. 

3. The provision of refrigeration for all tentants that cook in the premises. 

4. At present there is one hand basin and two sinks used for hand washing and 
dish washing located in the hall -ways. The by-law requires one hand 
basin for each three sleeping units making a total of 10 hand basins 
required noneof which are to be located in the hall -ways. 

5. Rooms 26 and 27 had light cockroach infestations. 

6. Maintenance (daily cleaning) fair. 

The operator was given a verbal order to eliminate the cockroaches and improve 
daily maintenance. The owner was contacted by telephone to arrange a meeting 
on the premises to bring the building into full compliance. 

June 21, 1976 re-inspection. Permit delivered expiring November 30, 1976 
on the condition that upgrading of the premises is undertaken by the owner. 
The owner was contacted by telephone and a meeting was set to inspect the 
premises on June 24, 1976. 

June 24, 1976. Meeting with owner on premises to discuss required renovations. 
The owner agreed to make the necessary renovations but a future meeting was 
required to discuss priorities and the most practical methods. 

June 25, 1976. Re- inspect! on with supervisor. Maintenance was fair and there 
was no evidence of a cockroach infestation. 

July 5, 1976. The owner was contacted in his office at 130 E. Pender Street, 
and was given written orders to submit plans for the required renovations. 

July 14, 1976. Written orders given to provide by July 23, 1976 the plans 
for renovation and commencement date for major renovations. 

If the owner, Mr. Quon Wong, has not complied with this order by July 23, 1976, 
it is recommended that the owner Mr. Quon Wong, and the operator Mrs. Tsai 
Yu Yiang, be required to come before the Standing Committee and give reason 
why the premises at 245 Powell Street should not be closed. and vacated." 
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The Committee also considered a letter from the owner, Mr. Quon 
H. Wong, dated July 27, 1976, (on file in the City Clerk's Office) 
stating a contract for the plumbing work would be let by August 6, 
1976, and a contract had been signed with a pest control company. 

Following discussion it was 

RESOLVED, 

A. THAT the Medical Health Officer be instructed to submit 
a status report on the Ohio Rooms, 2 45 Powell Street, at 
the next meeting of the Committee. 

B. THAT the Manager's Report dated July 14, 1976, and letter 
from Mr. Quon H. Wong, dated July 27, 19 76, be received. 

RECOMMENDATIONS ; 

2. Wicklow Hotel, 1516 Powell Street - 
Lodging House By-law 

On July 13, 1976, City Council approved a recommendation of the 
Committee that the Wicklow Hotel, 1516 Powell Street be ordered 
closed because of non-compliance with the Lodging House By-law. The 
Committee considered a Manager's Report dated July 27, 1976, 
(circulated) in which the Fire Chief reported on the status of the 
subject premises. 

Also considered was an oral report by the Director of Environ:- 
mental Health indicating that the manager and the sixty tenants had 
moved out of the premises or had been relocated in alternative 
accommodation. Nine residents remained, two of whom were staying on 
as temporary caretakers, two required medical attention and 
specialized care, and the remainder were fully employed people who 
did not require relocation aid. The two people requiring special 
medical assistance were receiving help from the staff of the Health 
Department. Mr. Morgan advised the premises would be vacant within 
a few days . 

The Co-Operators , Mr. J. Reardon and Mrs. M.T. Tichelman. 
addressed the Committee and stated they felt the relocation of tenants 
had gone very smoothly. They requested permission to retain two 
former tenants as caretakers to assist in the task of cleaning up 
ti*« premises preparatory to embarking on a renovation program. They 
expected a final resolution of the ownership problem after a court 
hearing scheduled for August 13, 1976. 

The retention of the two caretakers was approved and at the 
suggestion of the Committee the Co-operators agreed to discuss the 
proposed alternatives with the Director of Environmental Health and 
the Director of Permits and Licenses. 

Mr. B. Eriksen, President of the Downtown Eastside Residents' 
Association, spoke in support of D.E.R.A. 's letter dated July 20, 
1976, (on file in the City Clerk's Office) requesting an extension 
of the August 1, 19 76, deadline for closure of the Wicklow Hotel and 
expressing concern that the hotel's closure would reduce the stock of 
low rental accommodation in the downtown area. D.E.R.A. urged the 
premises be upgraded under the Standards of Maintenance By-law. 
Ms. G.M.R. Gordon, Red Door Rental Aid Society, expressed concern 
that her organization, which was funded by the City, had not been 
called upon by City officials to assist in the relocation of tenants 
of the Wicklow Hotel until a late stage at which time she had been 
approached by a "frantic social worker". Both Ms. Gordon and Dr. D. 
Holt of the City Health Department advocated improved communication 
between City departments in any future tenant relocation arrangements. 

Mr. D. Purdy, Assistant Director of Social Planning, stated 
his Department had been involved in the relocation of tenants under 
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an instruction of Council specifically relating to tenants displaced 
by strata title conversions. The situation involving the Wicklow 
Hotel tenants had been investigated by Social Planning staff and 
assistance had been extended. 

Following further discussion it was 

RECOMMENDED , 

A. THAT the Closure Order issued against the Wicklow Hotel 
be enforced and the Medical Health Officer and Director 
of Permits and Licenses be instructed to report back to 
the next meeting of the Committee on the outcome of their 
meeting with the Co-Operators of the premises to discuss 
renovations required to upgrade the premises. 

B. THAT the Department of Social Planning be the co-ordinating 
agency in any future projects involving the relocation 

of tenants by City departments. 

C. THAT the Manager's Report dated July 27, 1976, be received. 


3. Royal Rooms, 237 Main Street - 
Standards of Maintenance By-law 

Council on March 9, 1976, when considering a report of the 
Committee dated February 26, 1976, approved the issuance of an Order 
requiring the owner of the Royal Rooms to renovate his premises 
within sixty days under the provisions of the Standards of Maintenance 
By-law and also authorized the issuance of a sixty-day operating 
permit to the operator of the premises. 

Before the Committee for consideration was a Manager's Report 
dated July 20, 1976, (circulated) in which the Medical Health Officer 
submitted a status report on the subject premises. 

The Director of Environmental Health advised hot water was now 
being supplied at the required 135? F level and the only item out- 
standing was a repair to water -damaged walls and ceilings. The owner 
had supplied the name of a contractor who was to carry out repairs, 
but at the latest date of inspection work had not been commenced. 
The interim operating permit expiring August 31, 1976, had been issued 
to the operator, Mr. Kwok Ton Quon. 

The owner, Mr. Sai Hong Dong, addressed the Committee through 
his daughter who acted as his interpreter, and advised he had 
instructed the contractor to undertake repairs, but the man had not 
turned up to do the work. 

Mr. Dong was advised to supply Mr. Morgan with the name, address, 
and telephone number of the contractor he had hired. The Committee 
also considered a letter dated June 23, 1976, (on file in the City 
Clerk's Office) from Mr. George Angelomatis, Barrister and Solicitor, 
on behalf of Mr. Dong. 

Following further discussion it was 

RECOMMENDED, 

A. THAT the Medical Health Officer be instructed to continue 
surveillance of the Royal Rooms and report back to the 
Committee on the status of the premises on August 26, 1976. 

B. THAT the interim operating permit issued in respect of the 
Royal Rooms be not renewed beyond the present expiry date 
of August 31, 1976, if the premises are still under contra- 
vention of the Standards of Maintenance By-law. 
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INFORMATION ; 

4. Phasing Out of Cecil Rhodes School 
14th Avenue at Oak Street 


The Committee had for consideration letters dated July 26, and 
July 5, 1976, (circulated) in which a parents' group from Cecil 
Rhodes School referred to a School Board proposal to phase out the 
school because of falling enrollment. The group requested the 
Committee give consideration to pursuing the following program in 
order to increase the school enrollment in the area and thereby 
avoiding the necessity for eventual closure: 

- encourage good quality government assisted family housing 
projects in the area; 

- use senior government money to buy existing housing in the 
area and rent to families with children; 

investigate ways of encouraging landlords in apartment 
buildings to take children, especially on the ground floor. 
If an amendment to the City Charter is required for this, 
then seek it; 

- the City work with Vancouver General Hospital officials to 
have hospital-owned houses in the 700 and 800 Blocks West 
13th Avenue and the 800 Block West 14th Avenue leased or 
rented to families with children as they become vacant. 

Two parents, Jean Wagner and Jean Swanson, appeared before the 
Committee on behalf of the group and submitted the problem of 
declining elementary school enrollment was symptomatic of a much 
larger problem in the City and unless stable - neighbourhoods with a 
good balance of families with children were encouraged by active 
planning on the part of City Council, whole areas would become enclaves 
for singles and childless couples and the schools would be vacated. 

Dr. K. Mirhady, Chairman of the Vancouver School Board, who was 
accompanied by Dr. Wormsbecker, Deputy Superintendent, Mr. J.E. 
Robertson, Head of Business Administration, and Mr. Bob Yates, 
Planning Assistant, advised present enrollment at Cecil Rhodes School 
totalled 84 children and it was proposed to phase the school out 
over the next three to four years to enable the students already 
enrolled to complete their elementary education as long as there 
were sufficient numbers to carry on. No further enrollment would be 
made. In response to questions Dr. Mirhady stated the situation could 
be reconsidered if City Council took steps to encourage more family 
housing in the area and children started to move back to the neigh- 
bourhood. Dr. Mirhady felt it would be practical for City and School 
Board planners to jointly discuss population trends in the City 
and endeavour to identify areas where changes in either growth or 
decline of school-age population could be anticipated. 

Alderman Boyce agreed to act as liasion between School Board and 
the Committee in any future discussions on this aspect. 

Following discussion it was 

RESOLVED , 

A. THAT the Director of Planning be instructed to meet with 
School Board officials, representatives of: senior levels 
of government, and C.M.H.C. for joint discussions on 
population trends and probable affect on the decline or 
growth of school enrollments in all areas of the City and 
report back to the Committee in September/October. 

B. THAT the Director of Planning be instructed to consider and 
report back to the Committee on: 

1) methods whereby government assisted family housing 
projects can be encouraged in the area surrounding 
Cecil Rhodes School; 
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2) the possibility of using senior government funds to 
purchase existing housing in the area for rent to 
families with children; 

3) investigate methods whereby landlords of apartment 
buildings can be encouraged to rent to families with 
children, particularly ground-floor accommodation. 

FURTHER THAT the Director of Planning initiate discussions 
with Vancouver General Hospital to discuss the lease or rental 
of Vancouver General Hospital residential property in the 
700 and 800 -Blocks West 13th Avenue, and 800 Block West 
14th Avenue to families with children, as they become vacant. 


5. 951 East 8th Avenue - Anavets Senior Citizens 
Housing Project 

On June 24, 1976, after hearing a presentation from Mr. T.E. 
Fontaine, Secretary, Army, Navy, and Air Force Veterans in Canada, 
expressing concern that proposed rezoning could adversely affect the 
organization's senior citizen housing project in the 900 Block East 
8th Avenue, the Committee instructed the Director of Planning to 
submit a status report at the July 29, 1976, meeting. 

In a Manager's Report dated July 20, 1976, (circulated) the 
Director of Planning reported the Urban Design Panel had recommended 
the renewal application for the Anavets Project be approved, and the 
N.I. P. Committee for the area had approved the development proposal 
by general consensus although there had been some opposition expressed 
regarding the construction of a high-rise building in the area. The 
Director of Planning made reference to the fact the project was one 
of eleven housing projects selected by the Provincial Government to 
receive provincial assistance on a first priority basis. Because of 
the history of the development and because there was a funding 
commitment from senior levels of government approval had been given 
for a renewal of the period of validity of the Development Permit 
until December 31, 1976. 

It was 

RESOLVED, 

THAT the Manager's Report dated July 20, 1976, be received 
for information. 


'6. C.M.H.C. Grants and Mortgage Loans to Non- 
profit Societies 


The Committee had for consideration a Manager's Report dated 
June 21, 1976, (circulated) in which the Director of Finance 
commented on points raised by Mr. P.R.U. Stratton, B.C. Housing 
Foundation, in a letter dated June 8, 1976, requesting City inter- 
vention in securing C.M.H.C. funds to purchase and rehabilitate older 
properties in the downtown eastside. 

The Director of Finance in his report advised Mr. Stratton 's 
proposal had some merit but should be investigated further on an 
individual project basis. 

It was 

RESOLVED, 

THAT the Manager ' s Report dated June 21, 1976, be received 
for information. 
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7. 420 East Hastings Street - 

Compliance With Standards of Maintenance By-law 

On June 3, 1976, after considering a number of vacant properties 
in the downtown eastside, the Committee recommended an Order be 
issued to the owner of 420 East Hastings Street requiring him to 
renovate his premises within sixty days under the provisions of the 
Standards of Maintenance By-law. On June 15, 1976, Council endorsed the 
recommendation and instructed the Director of Legal Services to 
prepare the necessary resolution. 

In a Manager's Report dated July 13, 1976, (circulated) 
considered by the Committee this day, the Director of Permits and 
Licenses stated in part: 

"The detailed inspections necessary to provide the informa- 
tion for the Director of Legal Services showed that a 
further amount of vandalism had occurred in the building 
and that the cost of carrying out the necessary repairs 
might be excessive and is now estimated to be approximately 
$100,000. 

In view of this information the Chairman of the Standing 
Committee of Council on Housing and Environment requested 
that the matter be referred back to his Committee for 
further consideration." 

Following discussion, it was 

RESOLVED , 

THAT the Director of Permits and Licenses be instructed 
to report back to the next meeting of the Committee on 
alternative proposals for proceeding with a test case 
for non-compliance under the Standards of Maintenance 
By-law. 


8. 1799 Cedar Crescent - 

Standards of Maintenance By-law 

On June 24, 1976, after hearing a delegation from D.E.R.A. , 
complaining about the condition of a basement suite at 1799 Cedar 
Crescent, the Committee recommended the Director of Permits and 
Licenses be instructed to carry out the necessary enforcement 
procedures in respect of the subject premises and report back to the 
Committee. 

The Director of Permits and Licenses addressed the Committee 
and advised an Order had been issued in respect of exterior conditions 
however, his staff had not been successful in gaining entrance to 
inspect the interior of the premises. Dr. Bryson produced a number 
of letters from tenants and former tenants of 1799 Cedar Crescent 
(on file in the City Clerk's Office) stating they were satisfied with 
their accommodation and referring to sickness in the owner's family 
which prevented her from communicating with the City at this time. 
Dr. Bryson referred to one letter from a 92 year old tenant who had 
resided at the address for many years. 

It was 

RESOLVED, 

THAT the Director of Permits and Licenses be instructed 
to continue his efforts to communicate with the owner 
of 1799 Cedar Crescent and report back to the August 26, 
1976, meeting of the Committee. 
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9. Charges for Garbage Collection from Strata Title Properties - 
Strata Plan Owners' Association of B.C. 


The Committee had for consideration a brief dated July 29, 1976, 
(on file in the City Clerk's Office) presented by Strata Plan 
Owners' Association of B.C., concerning charges for garbage collection 
from Strata Title properties and claiming the new policy introduced 
by the City on January 1, 1976, providing for reduced pick-up 
charges from condominium/strata title dwellings, using a formula 
recommended by the City Engineer, was discriminatory and unjustified. 

Mr. Gerry Fanaken, President of Strata Plan Owners' Association, 
spoke to the brief. 

Mr. R.C. Boyes, Deputy City Engineer, advised any change in the 
system of garbage pick-up from condominium and strata title properties 
would involve a policy decision by Council, and following discussion 
it was 

RESOLVED, 

A. THAT the City Engineer be instructed to consider the 
brief submitted by Strata Plan Owners' Association and 
report back to the Committee. 

B. THAT the subject brief be received for information. 


10. 1168 East Hastings Street - 

Standards of Maintenance By-law 

The Committee on June 24, 1976, when considering a report from 
the Director of Permits and Licenses concerning 1168 East Hastings 
Street recommended the premises be posted with a sixty-day notice 
requiring the owners to bring the premises up to standard under the 
provisions of the Standards of Maintenance By-law. Council approved 
the recommendation on July 13, 1976. 

The Director of Permits and Licenses in a verbal status report 
advised the Committee legal proceedings had been initiated. 

It was 

RESOLVED, 

A. THAT the Director of Permits and Licenses be instructed 
to report back to the August 26, 1976, meeting of the 
Committee on the status of 1168 East Hastings Street. 

B. THAT the verbal report of the Director of Permits and 
Licenses be received for information. 


RECOMMENDATION ; 

11. Five-Year Plan - 
Housing Component 

City Council at its meeting on July 27, 1976, when considering 
the Five-Year Plan, referred the detailed breakdown of the $5 million 
housing component to the Committee for consideration. 

During discussion the Committee felt it should be clearly spelled 
out to the electorate the $5 million was for land acquisition and not 
for house building. 


Cont'd . . . 
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Board of Administration, September 18, 1970 . . . (BUILDING - 1) 

BUILDING AND PLANNING MATTERS 

CONSIDER?^TION 

1. Low Cost Housing - 

Senior Citizens Mobile Homes 

The Deputy Corporation Counsel reports as follows : 

"At its regular meeting on August 4, 19 70, City Council heard a 
proposal to lease City land to a developer for the purpose of 
creating mobile home sites. He proposed a twenty-year lease and 
an amount for taxes which was considerably less than normal taxes. 
Council passed the following resolution: 

'The Corporation Counsel be requested to report on 
the legal aspects involved, particularly in respect 
of the City's powers.' 

There is no prohibition against disposing of City land by way of 
lease for such a purpose. 

With respect to the tax situation, if a lease is granted, then the 
property remains in the name of the City and hence is exempt from 
taxes. Council's policy is, however, that the lessee of City 
land, in addition to rent, must pay a sum equivalent to taxes that 
would, but for the exemption, be imposed. This policy was confirmed 
by Council on May 14, 19 68. 

On the face of it, it would appear that a sum in lieu of taxes 
could be negotiated, however, section 15 3 of the Charter may apply. 
This section reads as follows: 

'Except as otherwise provided by this or some other 
Act, the Council shall not have the power to grant 
to any person any special rights, franchise, privilege, 
immunity, or exception beyond such as all others in the 
like case are entitled to, unless the granting of the 
same has been authorized by a by-law requiring the assent 
of the electors.' 

This section was raised in the Block 42 trial, but Judge McDonald 
said that Block 42 was unique and therefore there was no 'like 
case'. Just what is a 'like case' has not been judicially defined, 
however, when Council has a policy whereby lessees are obliged to 
pay a sum equal to taxes, in addition to rent, it could be argued 
that to make a special deal here may be granting a privilege not 
granted other 'like cases', and hence would violate this section, 
unless approved by the electors." 

The Director of Planning reports as follows: 

"Council will be considering a report of the Deputy Corporation 
Counsel, dealing with the legal aspects of leasing City lands to 
a developer for the purpose of creating mobile homes. The 
Director of Planning is also preparing a report on mobile homes 
in response to a previous resolution of Council that: 

'the Director of Planning take the matter under review 
and advise Council of his views on the matter. ' 


cont ' d 
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It was 
RECOMMENDED , 

THAT Council approve the following breakdown of the 
$5 million for housing in the 1977-81 Five-Year Plan: 

(i) Revolving housing fund - $3 million 

(ii) Potential subsidy fund - $2 million 

FURTHER THAT the guidelines for eligibility for the 
$2 million subsidy fund be housing for senior citizens, 
housing for low income families as defined by Federal/ 
Provincial guidelines, housing for the handicapped and 
housing for other special needs, e.g. low income single 
persons . 


The meeting adjourned at approximately 3:25 p.m. 


* * * 


FOR COUNCIL ACTSON III mi[VjlJio.'J.^ 
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STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


July 29, 1976 


A meeting of the Standing Committee of Council on Finance 
and Administration was held in the No. 3 Committee Room, third 
floor. City Hall on Thursday, July 29, 1976 at approximately 
1:30 p.m. 

PRESENT ; Alderman Volrich, Chairman 

Alderman Boyce 
Alderman Kennedy 
Alderman Marzari (Clauses 2-4) 
Alderman Sweeney 

COMMITTEE CLERK: H. Dickson 


RECOMMENDATION 


1. "City of Vancouver" Book 

The Committee had before it for consideration a Manager's 
report dated July 13, 1976 and a memorandum dated July 12, 1976 
from the City Legal Department (copies circulated) on additional 
costs incurred by J.J. Douglas Ltd, pxiblishers of the "City of 
Vancouver" book. 

A representative of the Social Planning Bepartment and 
Mr. Douglas appeared before the Committee on this matter. 

The representative of the Social Planning Department 
reviewed the comments of the Acting Director of Social Planning 
contained in the Manager's report dated July 13, 1976, noting that 
the $7 dollars cost per copy for the 5,000 books ordered by the 
City has increased to $8.85 with the result that it appears the 
publisher is subsidizing the City by $8,400. For this reason 
the Acting Director of- Social Planning recommended the City pay 
half the amount of the extra cost. 

Mr. Douglas explained to the Committee that his company was 
asked to produce a high quality art book, that the $7 dollars 
per issue cost was based on estimates prepared over a year ago 
and that in the interim publishing costs increased substantially. 

During discussion it was noted by the Committee that it 
remains unknown how many copies of this book will be sold in the 
future; that therefore it is unknown \rtiether the publisher will 
lose money. 

It was noted that the City Legal Department, in the memorandum 
of July 12, 1976, advised that the City is legally liable to pay 
the increased cost. Following fartlwtf discussion it was 

RECOMMENDED 

THAT subject to verification that costs, not including 
internal overhead, exceeded estimates by $1.85 per book, 
a sum equal to one-half the amount of overrun on 5,000 
copies of the "City of Vancouver" book (estimated $4,200) 
be paid by the City to J.J. Douglas Ltd. 


Cont'd . . 
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2. Real Property Taxation for Senior Citizens' Housing 

The Committee had before it for consideration a Manager's 
report dated July 15, 1976 (copy circulated) in which the Director 
of Finance outlined current City policy on the taxation of senior 
citizens' housing projects; explained how current senior govern- 
ment subsidies affect this position and proposed that the City 
seek Charter Amendments to allow the taxation of all senior 
citizens' housing projects. 

Provision could be made for a hardship appeal to Council 
by senior citizens' housing operators whose operating costs would 
be increased by taxation to the extent of requiring substantial 
rental increases. 

The Director of Finance and other members of his Department 
spoke to the Committee on this matter, and it was noted on 
Pa^e 3 of the Manager's report that the current situation means 
that the City is subsidizing senior citizens' housing by $550,000 
when senior governments can provide that subsidy if the project 
requires it. 

There was a considerable amount of discussion on this report 
during which the Committee noted the proposals contained in the 

report might have an adverse effect on sen ior citizens ' housing 

projects built 20-30 years ago, as such buildings have low rental 
rates and may not qualify for subsidies. The observation was 
made that the City, in endeavouring to collect taxes, could end 
up penalizing senior citizens by causing increased rents. 

The Committee conceded it could see the rationale behind 
the intent of the report but noted there are some vmknown factors 
involved /particularly the impact on older senior citizens' housing 
projects. The Committee felt it should have additional information 
on what impact the proposals contained in the report would have 
on such buildings. It was also suggested that the Standing 
Committee on Housing may have some comments on the proposals 
contained in the report,; and following consideratioii it was 

RESOLVED 

THAT the Manager's report dated July 15, 1976 on Property 
Taxation of Senior Citizens' Housing be referred back to 
the Director of Finance with the request that he provide 
additional information as to the intact of the proposals 
contained in his report on senior citizens' housing projects 
built 10-30 years ago. 


RECOMMENDATION 


3. Development Permit Fees 

The Committee had before it for consideration two Manager's 
reports dated July 14, 1976 and July 9, 1976 (copies circulated), 
the former containing a report from the Director of Finance and 
the latter containing a report from the Director of Planning. 


Cont ' d 
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It was noted during discussion that the only area in which 
the two Department Heads disagree is in the additional costs 
involved in processing development permit applications for the 
Central Area, with the Director of Finance estimating this cost 
to be $114,770 and the Director of Planning suggesting the cost 
to be $72,600. 

It was noted during discussion that the Director of Planning 
concurs with the July 14, 1976 report with the exception of 
Recommendation C. of the Director of Finance pertaining to a 
surcharge for development permit applications in the Central Area. 

Both the Director of Finance and the Director of Planning 
spoke to the Committee on this matter , explaining that they had 
worked together carefully on this matter but could not agree on 
the costs of development permits in the Central Area. 

The Director of Planning pointed out that the Development 
Permit Board is still under review and that therefore an accurate 
figure as to development permit processing costs in the Central 
Area remains unknown at this time. However, it was pointed out 
that once this Board has been in operation for a year, a more 
accurate figure could be provided. 

During discussion the Committee queried what relation the 
proposal to increase development permit fees has to the Federal 
Wage and Price Guidelines and was told by the Director of Finance 

that the City is merely e ndeavouring to recover its costs, not 

to make a profi t, and is therefor e not subject to the Federal 
Wage and Price Guidelines. 

On the matter of the disparity between the cost estimates 
of $114,770 provided by the Director of Finance and the $72,600 
suggested by the Director of Planning, staff replied this is 
because of a difference of opinion on what to include in calculat- 
ing Central Area development permit costs. Following further 
discussion it was 

RECOMMENDED 

A. THAT Council adopt the level of fees as shown in 
Appendix 2 of the City Manager' s re port da t ed 
July 14, 1976 to effect a 10U% recovery o£ 
development permit costs; 

B. THAT Council maintain a 50% fee for preliminary 
development permit applications, with a minimum 
of $50 and a maximum of $150; 

C. THAT the proposal to apply a 25% surcharge to 
development permit applications in the Central 
Area be deferred for re-consideration within one 
year when the new development permit process 
has been in operation for sufficient time to 
permit an accurate assessment of costs; 

D. THAT changes to development permit fees be effective 
from the date of passing the amending By-law by Council; 

E. THAT there be an additional charge of 10% of the 
original application fee for each amendment initiated 
by an applicant to his original application; 

F. THAT the Director of Legal Services be instructed to 
make the necessary amendments to the Zoning and 
Development Fee By-law. 


Cont'd 


786 


standing Committee of Council 
on Finance and Administracion 
July 29, 1976 


4 
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Policy Regarding Renewal of Grant Applications 


Vancouver City Council at its meeting on June 15, 1976 
referred the following resolution of the Community Services 
Committee to the Finance and Administration Committee for 
consideration: 

"THAT the matter of Council establishing a policy 
respecting resubmission of a grant request by an 
organization whose grant application had been refused 
by City Council in the same year be forwarded to Council 
for consideration." 

The Acting Director of Social Planning appeared before the 
Committee on this matter and pointed out that in his six or seven 
years of processing grant applications, the Department for the 
first time this year encountered a situation where a grant 
applicant who did not receive a grant and whose appeal was turned 
down, reapplied in the same year for the same amount. 

The Acting Director of Social Planning pointed out that 
this reapplication posed a dilemna to his Department as such a 
situation had not previously been encountered and that no City 
policy exists respecting the resubmission of a grant request 
by an organization in the same year when it has been give due 
process and refused by City Council. 

The Acting Director of Social Planning urged the Committee 
to recommend that Council adopt a policy on this matter and, 
following consideration it was 

RECOMMENDED 

THAT Council adopt a policy with respect to grant 
applications that if an organization's application 
for a grant to conduct a particular program or 
service is turned down by Council, the organization 
may not reapply for the same grant in the same 
calendar year. 

INFORMATION 


5. Penalty for Late Payment of Taxes 

A member of the Committee raised the matter of penalties 
for late payment of taxes, stating he had received a number of 
complaints that persons who had missed the deadline by a day or 
two had to pay the full penalty of 4%, the same as a taxpayer 
who may have missed the deadline by a month or more. The member 
suggested the penalty should be adjusted to 1% per month (i.e. 
the longer the payment is delayed, the heavier the penalty) . 

The Director of Finance responded that the City has had 
a rigid policy on this matter for many years; however, following 
brief discussion it was 


THAT the Director of Finance be requested to prepare 
a report to the Standing Committee on Finance and 
Administration on the matter of penalties for late 
payment of taxes . 


The meeting adjourned at approximately 2:45 p.m. 


RESOLVED 


*********** 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


JULY 29, 1976 


A meeting of the Standing Committee of Coimcil on Planning and 
Development was held in the No. 1 Committee Room, Third Floor, 
City Hall, on Thursday, July 29, 1976 at approximately 3.30 p.m. 


INFORMATION 

1. Development Permit Application #74641 

Temporary Structure - l60l West Geor^a Street 

The Committee considered an information report of the City 
Manager dated July 22, 1976 (on file in the City Clerk's office) 
in which the Director of Planning advises that a development 
permit application is being processed for the erection of a 
42' X 100' temporary 11' open-sided structure on the Bayshore 
Inn parking lot for the period September 11-19, 1976 (Boat Show) . 

RESOLVED 

THAT the report of the City Manager dated June 22, 1976 
be received. 


2. Development Permit Application #746^8 - 

2199 Commissioner Street - Norpac Fisheries 

The Committee considered an information report of the City 
Manager dated July 22, 1976 (on file in the City Clerk's office) 
in which the Director of Planning advises an application is 
being processed for the erection of a 140' x 150' three storey 
building to be used for fish packing and processing. Mr. T. Nonay 
of the Planning Department advised that a previous development 
permit application indicated provision of a viewing platform. 
This has not as yet been provided but the drawings^ supplied with 
the current application show that the viewing platform will be 
provided. 

RESOLVED 

THAT the report of the City Manager dated July 22, 1976 
be received. 


PRESENT ; 


Aid. Bowers, Chairman 

Aid. Bird 

Aid . Cowie 

Aid. Harcourt 

Aid. Kennedy 


CLERK TO THE 
COMMITTEE 


M. L. Cross 


Cont'd 
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RECOMMENDATION 

3 . Proposed Office Development - Bth Avenue and Quebec Street 

The Committee had before it, correspondence from 
Mri M. Weller of Paul Smith Associates, Architects (copy circulated) 
in which it is noted that a development permit application for 
an office building at the above location was refused as "it is 
considered an unsuitable use in M-1 zone, having regard to the 
existence of ample commercially zoned property in the City in 
which to locate offices." 

Mr. T. Droettboom, Overall Planning Division, advised that 
the decision of the Director of Planning in this case was 
particularly difficult. The Department is working towards 
obtaining a consistent policy on offices in M-1 Industrial 
Districts based on the GVRD policy of decentralization of offices. 
The offices that are now being allowed should show a need for 
the location or be necessary to the industries in the area. It 
was the opinion of the Director of Planning that an architectural 
office did not fit either of these criteria. 

Mr. M. Weller with the aid of a model, described the 
proposed office development to the Committee. Due to the. fact 
that most of the other buildings in the surrounding area contain 
offices, and the fact that this proposed development is at the 
extreme corner of an M-1 zone, Mr. Weller asked that a further 
look be taken at the decision of the Director of Planning. 

Mr. Droettboom pointed out that if this site is approved 
for an office, it becomes difficult not to approve other sites 
for offices as well in any of the M-1 zones. 

Mr. Youngberg, Assistant Director, Area Planning, noted 
that this development is for a conditional use in an M-1 
District. The Director of Planning examined the application and 
refused same. The applicant could have filed an appeal with the 
Board of Variance within 15 days of the refusal but he did not 
do so. With special permission of the Board, he could still 
appeal the decision of the Director of Planning. 

Some of the Committee members felt that this should be 
reconsidered. 


RECOMMENDED 

THAT the Director of Planning be asked to reconsider his 
decision on this particular development permit applica- 
tion on the basis of the site being surrounded by 
existing offices that do not appear to be related to 
industrial uses. 

(Aldermen Bowers and Harcourt wished to be recorded 
as opposed) . 


Cont'd 
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4. Boundaries of Park Reserve in Block 43, D.L. 139 
E/S Camos\m Street - 20th and 21st Avenues 

The Committee had before it the following information 
(copy circulated): 

(a) City Manager's report dated March 19, 1976 

(b) Extract from Part Report of the Standing 
Committee on Planning and Development dated 
April S, 1976 and Council's action of April 
27th, 1976 

(c) Letter dated May iB, 1976 from the Board of 
Parks and Recreation 

(d) Letter dated July 6, 1976 from Mr. R.P. Murdoch, 
University Endoviment Lands, Administration 
Office. 

Park Board Commissioners E. Atkinson, W. Gibson and 
B. Keefer were present for the discussion. 

The Chairman noted that Council on April 27, 1976 approved 
the sale of 19 lots (Appendix C of the Manager's report dated 
March 19, 1976). The Parks Board have requested that only 
seven lots be sold (Park Board letter dated May iS, 1976) and 
consideration of the final bo\indaries of the park reserve be 
deferred pending a decision by the GVRD and Provincial 
Government on the whole area. 

Mr. R. Youngberg, Assistant Director, Area Planning, 
advised that the two lots (Lots 15 & I6) on the south side of 
20th Avenue that the Park Board have suggested for sale have a 
sewer easement running through them. The approved scheme, while 
showing two lots for sale, is three existing lots (Lots 15, I6 
& 17). 

Members of the Committee felt that the northerly eight 
lots indicated on Appendix C of the Manager's report dated 
March 19, 1976 should be marketed. 

With respect to the letter from Mr. R. Murdoch, the Committee 
felt that he should be advised that a decision on whether any 
part of the land is to be included in the proposed ecological 
reserve, would be left to the Parks Board. 


RECOMiytSNDED 

A. THAT the northerly eight lots indicated on 
Appendix C of the report of the City Manager 
dated March 19, 1976 be marketed and the 
sale of the remaining eleven lots approved 
for sale by Council on April 27, 1976 be 
deferred until a decision on the whole park 
area has been arrived -'at. 

B. THAT Mr. R. Murdoch be advised that a decision 
on whether any part of the land is to be 
included in the proposed ecological reserve, 
would be left to the Parks Board. 


'the meeting adjourned at approximately 4:30 p.m. 

FOR COUMCIt ACTION SEE PAGECS) !^!. 


STREET NAMING COMMITTEE 



On March 15, 1976, the Street Naming Coitunittee, consisting 
of representatives of the Planning Department, Department of 
Permits and Licenses, City Engineer and City Clerk, considered 
plans indicating dedicated roads in various areas of the City 
- Langara, Musqueam, east end of False Creek and Phase 1, Area 
6 False Creek. A decision on the roads in Musqueam and Area 
6 False Creek was left to the meeting of the Committee held on 
July 26, 1976. 

After consideration, the Committee recommended the follow- 
ing names for the dedicated roads: 

(a) Langara 

- dedicated road from 49th Avenue to provide 
access to the Langara Golf Course to be known 
as Alberta Street (see attached Plan 
marginally numbered LF7781) 

(b) Musqueam 

- dedicated road between existing Staulo 
Crescent and 51st Avenue to be known as 
Staulo Crescent (see attached Plan marginally 
numbered LF7356) 

(c) East end of False Creek 

- dedicated road west of Main Street to be known 
as Terminal Avenue (see attached Plan marginally 
numbered LF6373) 

(d) False Creek - Phase 1 Area 6 

Proposed names for this area were submitted by the 
False Creek Development Group in reports to the 
Committee dated March 12 and July 16, 1976 (copies 
circulated) . 

- dedicated roads north of 6th Avenue to be known as: 

Alder Crossing 
Lamey's Hill Road 
The Castings 
Foundry Quay 
Ironwork Passage 
Forge Walk 
Scantlings 
Sitka Square 
School Green 
Charleson 
Greenchain 
Sawyer's Lane 
Sav/cut 
Millbank 
Ferryrow 
Millvard 

Leg-In-Boot Square 
Bucketv;heel 
Stamp ' s Landing 
Markethill 
Moberley Road 

(see attached Plan narginally nurnbared LF7386) 

•?.L'C0i-l:-IT3ITDED: 


THAT the above street nanes be approved and the Director 

of Lec.f'il Services be instructed to prepare the appropriate 

amendinci 'oy-lav7 to B-'-lav; Ho. 4054 being the Street Naninq 
By-l^w. 


FOR COUNCfl ACnOH SEE PAG£(S) J@.^. 
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CITY OF VANCOUVER 
SPECIAL COUNCIL - AUGUST 10, 1976 
PUBLIC HEARING 

A Special Meeting of the Council of the City of Vancouver 
was held on Tuesday, August 10, 1976, at 7:30 p.m., in the 
Council Chamber, third floor. City Hall for the purpose of 
holding a Public Hearing to amend the Zoning and Development 
By-law. 

PRESENT: Mayor Phillips 

Aldermen Bird, Bowers, Boyce, Cowie, Harcourt, 
Kennedy, Marzari, Rankin, Sweeney and 
Volrich 

CLERK TO THE COUNCIL: M. Kinsella 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Rankin, 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair, to consider proposed amendments to 
the Zoning and Development By-law. 

- CARRIED UNANIMOUSLY 

To aid the public present for the meeting, the Clerk to the 
Council read from the agenda that the Council had before it. 


1. Repeal of Various District Schedules 
and Text Amendments 


An application has been received from the Director of 
Planning as follows: 

(a) Repeal of Various District Schedules 

As a consequence of developing new District Schedules in the 
Zoning and Development By-law No. 3575, particularly the 
establishment of the (W.E.D.) West End District (D.D.) 
Downtown District and (C-3A) Commercial District, eight District 
Schedules are proposed to be repealed. 

The eight District Schedules proposed to be repealed are 
listed below: 


(RS-3) One-Family Dwelling District 

(C-2A) Commercial District 

(C-3) Commercial District 

(C-5) Commercial District 

(b) Text Amendment to the (M-1) & (M-2) 
District Schedules 


(CM-IA) Commercial District 
(CM-2) Commercial District 
(CM-2A) Commercial District 
(P-1) Parking District. 

Industrial 


An office building as a conditional use in the (M-1) and (M-2) 
Industrial District Schedules must currently conform to the 
vertical light angle provisions of the (C-3) Commercial 
District, which is one of the District Schedules proposed 
to be repealed. An application has been made to amend the 
(M-1) and (M-2) Industrial District Schedules as follows: 


(i) by deleting the words "subject to it conforming to the 
vertical light angle provisions of the (C-3) Commercial 
District" immediately after the words "Office Building" 
in Section 2, Subsection A. 

(ii) by inserting Subsection J "VERTICAL LIGHT ANGLES FOR 
OFFICE BUILDINGS" immediately following Section 1, 
Subsection H "OFF-STREET LOADING SPACES". 

(See attached Draft By-law) 


(c) All Consequential Amendments 


(See attached Draft By-law) . 


Board of Administration, September 18, 1970 . . . (BUILDING - 2) 


Clause 1 continued 

The report being prepared by the Director of Planning is investi- 
gating techniques and regulations relating to mobile homes and is 
reviewing policies and other development across Canada. The 
report is also investigating available sites in the southeastern 
part of the City. 

It has not been possible to complete this comprehensive report 
to accompany that of the Deputy Corporation Counsel. It is sug- 
gested therefore that Council receive the report of the Deputy 
Corporation Counsel and consider it at the time the report is 
presented by the Planning Department on the advisability of permit- 
ting mobile homes within the City." 

Your Board submits the foregoing reports of the Deputy Corporation 
Counsel and Director of Planning to Council for CONSIDERATION. 


For adoption see page(s) 
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Repeal of Various District Schedules 
and Text Amendments (cont'd) 


The Application was approved by the Director of Planning 
and the Vancouver City Planning Commission 

The Mayor called for speakers for or against the application 
and no one appeared. 

MOVED by Aid. Bowers, 

THAT the foregoing application be approved. 

- CARRIED UNANIMOUSLY 

(Draft By-laws referred to are 
on file in the City Clerk's 
Office) 


2. False Creek - Proposed Area 
Development Plans 

An application was received from the Director of Planning to 
amend the Western boundary of Area 6 and adopt two Area Development 
Plans in False Creek Comprehensive Development District (F.C.C.D.D.) 
as follows: 

(a) to amend the most westerly boundary of Area 6, being a 
projection of Alder Street, to a position in the vicinity 
of Granville Bridge as detailed on the draft plan. 

(b) to consider the adoption of specific development plans for 
the area designated as AREA 6, PHASE 2 in FALSE CREEK, as 
indicated on the map. A predominantly residential development, 
comprising up to 750 dwelling units and including up to 
120,000 square feet of commercial floor space in a park-like 
setting is proposed. 

(c) to consider the adoption of specific development plans for 
the area designated as AREA lOA, FALSE CREEK, as indicated 
on the map. A development comprising up to 540 dwelling 
units and including up to 252,000 square feet of commercial 
floor space and new facilities associated with the existing 
fishermen's marina is proposed. 

The application was approved by the Director of Planning 
and the Vancouver City Planning Commission. 

The Mayor then called for speakers and the following addressed 
Council on this matter: 

Mr. G. McGavin, on behalf of the Board of Trade, stressed that 
a full-sized (225' x 360') playing field be included in Phase 
2 of Area 6 in False Creek. 

Mr. P.R.U. Stratton recommended that housing be cut back to 
allow open space to be brought up to minimum standards for 
the population planned. Mr. Stratton also supported the 
Board of Trade's request for a regulation-size playing field. 

Mr. Lloyd Whalen, Save Our Parkland Association, requested 
that the whole of Phase 2 be kept for open space and that 
destination parks include a regulation-size playing field. 

Mr. John Parker, Fairview Slopes Residents/Owners, requested 
less housing and more open public park space. 

Mr. Chris Shelton requested more rental accommodation for low 
and moderate incomes. 

Commissioner Bowie Keefer, Park Board, requested that housing 
be reduced and more open space be reserved. 

cont'd. . . . 


793 


Special Council (Public Hearing), August 10, 1976 


3 


False Creek - Proposed Area 
Development Plans (cont'd) 


Mr. Carton representing property owners at 153 0-1540 West 
2nd Avenue, complained that high buildings planned will 
block their view. They were restricted to low rise buildings 
and feel the buildings planned in False Creek should also be 
restricted or that they be allowed to build high rise buildings. 

Mr. Philip Langridge representing owners of Galbraith & Sulley 
and Sigurdsons properties located on Birch Street, complained 
that access to the properties is cut off by the proposed 
scheme. 

The Engineering Department advised they are aware of this and 
meetings are scheduled to resolve it. 

Commissioner Wm. Gibson, Park Board, requested that open 
space in Phase 2 be consolidated to allow for a regulation- 
size playing field. 

The Mayor noted that C.M.H.C. plans to provide very substantial 
amounts of park space on Granville Island and there would be space 
for a regulation-size playing field there if public opinion 
demands it. 

Mr. Hickley of the Planning Department reviewed the proposed 
development and submitted changes as follows: 

" Area lOA - Area Development Plan 

The wording on page 9 of the proposed Area Development Plan 
for Area lOA be amended as follows: 

'Under the heading of "Public Open Space" Clause 5 
should read: 

5. All public open space shall be developed 
and maintained by the owners of the 
development. ' 

This proposed amendment arises because some of the open space 
is located on National Harbours Board property but will be 
developed and maintained by the B.C.C.C.U. and/or future 
condominium or other owners of the properties." 

" Area 6 Phase 2 - Area Development Plan 

The wording and the associated diagram 5 on pages 10 and 11 
of the proposed Area Development Plan for Area 6 Phase 2 be 
ainended as follows: 


In diagram 5 the "utility alignment" be deleted. 


2. 


Under the heading of "Vehicular Circulation and 
Parking" clause 4 be deleted and replaced by 


4. 


A right-of-way shall be provided in the 
public park space to serve as part of the 
continuous pedestrian and bicycle pathway 
system, and for underground utilities as 
required. 


5. 


The pedestrian/bicycle/utility right-of-way 
shall be designed and maintained to standards 
acceptable to the City Engineer and Fire 
Chief. It may be used by emergency vehicles 
and for the purposes of maintaiing the 
utilities . ' 


This proposed amendment arises from the special needs of the 
City Engineer. It is noted that at some future date (when 
construction of the housing is underway or complete and when 


cent • d. . . . 
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False Creek - Proposed Area 
Development Plans (cont'd) 

the public park space has been designed) to dedicate this 
right-of-way in order to ensure free passage of emergency 
vehicles. The purpose of dedication would be to invoke 
the powers of the Street and Traffic By-law. This decision 
will depend upon the patterns of use of the public park 
space and upon the design and development of the adjoining 
sections of Granville Island." 

MOVED by Aid. Rankin, 

THAT the amendments as outlined above be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt, 

THAT the amendment of the most westerly boundary of Area 6, 
being a projection of Alder Street, to a position in the vicinity 
of Granville Bridge as detailed on the draft plan, be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Kennedy, 

THAT no action be taken to consider the adoption of specific 
development plans for the area designated as AREA 6, PHASE 2 in 
FALSE CREEK, as indicated on the map. 

- LOST 

(Aldermen Bowers, Harcourt, Marzari, Rankin, Volrich 
and the Mayor opposed) 

MOVED by Aid. Harcourt, 

THAT the adoption of specific development plans for the area 
designated as AREA 6, PHASE 2 in FALSE CREEK, as indicated on the 
map, and as amended above, be approved. 

- CARRIED 

(Aldermen Bird, Boyce, Kennedy and Sweeney opposed) 

MOVED by Aid. Harcourt, 

THAT the adoption of specific development plans for the area 
designated as AREA lOA, FALSE CREEK, as indicated on the map, and 
as amended above, be approved. 

- CARRIED 
(Alderman Marzari opposed) 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Harcourt, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Bird, 

THAT the report of the Committee of the Whole be adopted and 
the Director of Legal Services be instructed to prepare and bring 
in the necessary amendments to the Zoning and Development By-law. 

- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 9:30 p.m. 

***** 


The foregoing are Minutes of the Special Council Meeting (Public 
Hearing) of August 10, 1976, adopted on August 24, 1976. 
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CITY OF VANCOUVER 
SPECIAL COUNCIL - AUGUST 12, 1976 

A Special Meeting of the Council of the City of Vancouver 
was held on Thursday, August 12, 1976, in No. 1 Committee Room 
at approximately 10:30 a.m. 

PRESENT ; Deputy Mayor Sweeney 

Aldermen Bird, Bowers, Boyce, Cowie, 
Harcourt and Rankin 

ABSENT: Mayor Phillips 

Alderman Kennedy 
Alderman Marzari 
Alderman Volrich 

CLERK TO THE COUNCIL ; M. Kinsella 

Local Improvements by Petition 

MOVED by Aid. Bird, 
SECONDED by Aid. Bowers, 

THAT this Council resolve itself into a Court of Revision 
for the purpose of hearing complaints against the proposed 
assessments or the accuracy of frontage measurements, or any 
other complaint which persons interested may desire to make 
and which is by law cognizable by the Court, Deputy Mayor 
Sweeney in the Chair. 

- CARRIED UNANIMOUSLY 

COURT OF REVISION 

Pavement and Curbs (Higher Zoned) , Pavement 
and Curbs (Collector Streets) , Lane Pavements 
(Higher Zoned), P.C. Concrete Sidewalk on the 
Initiative - Schedule #438 


The Court received from the Collector of Taxes, Schedule 
#438 listing 23 local improvement projects at various locations 
on the initiative. 

Projects 11, 21 and 23 were defeated as petitions had been 
received from more than one-half of the owners representing more 
than one-half of the total assessed value of the properties 
affected which are therefore deemed to be sufficiently signed 
petitions against the proposed works. 

The Court also noted requests submitted by the Collector 
of Taxes to adjust the measurements on items 8 and 15. 

MOVED by Aid. Cowie, 
SECONDED by Aid. Rankin, 

THAT Schedule #43 8 as submitted by the Collector of Taxes 
and amended by this Court, be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Rankin, 
SECONDED by Aid. Cowie, 

THAT the Court of Revision rise and report. 

- CARRIED UNANIMOUSLY 

COUNCIL 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Bowers, 

THAT the report of the Court of Revision be received. 

- CARRIED UNANIMOUSLY 

cont'd. . . . 
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Local Improvement Subsequent 
Procedure - Schedule #438 


The Council heard the following representations speaking 
for or against the projects listed: 


Project 
No. 


Comments 


Mrs. J. Lebrooy and 
Mrs. Chyzyk 


11 & 
23 


Both of these delegations 
filed letters in support 
of the projects, however, 
both petitioners feel 
that as Chestnut Street < 
is used as a main 
thoroughfare, the City 
should pay for the 
improvements alongside 
the residential properties. 


An Engineering Department representative advised that the 
sidewalk situation along Chestnut Street is grave because it is 
used by people visiting both museums,_the Planetarium and the 
Archives. The situation is further aggravated because there is 
no path through Vanier Park to these facilities. Mr. Townsend 
suggested that the Engineering Department could meet with the Park 
Board to discuss the possibility of reasonable access from Greer 
to the public f acilities~"which w^uld~alleviate the situation somewhat. 


Mr. James Lee 3 Indicated that eight of 

the petitioners out of 
the thirteen who signed 
were opposed. These eight 
are owners of nine single- 
family dwellings most of 
which are used as rooming 
houses . 


The City Treasurer and Collector advised that because of the 
value of the two other properties in this project, there was not 
sufficient value to defeat the project. 


Mr. Roy Berlet 


13 


Owns a single-family 
home behind the Safeway. 
The land in question is 
very much used by traffic 
coming out of the Safeway 
parking lot. He suggested 
that in future when land 
is being rezoned for 
commercial use in a mainly 
residential area, the 
developer be required to 
pay for paving of the 
access lane. 


The City Engineer explained that where lane paving involves 
both residential and commercial properties, the residential property 
owners' share is based on residential rates and not commercial. 


MOVED by Aid. Cowie , 

THAT projects 11 and 23 be deferred pending a meeting of the 
City Engineer with the Park Board and the residents on the matter 
of a walkway through Vanier Park to the public facilities in the 
area. 

- CARRIED UNANIMOUSLY 


cont'd. . . . 
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Local Improvement Subsequent Procedure 
Schedule #438 (cont • d ) 


The Council also noted letters received from the following 
which were circulated at the meeting: 

(a) Kebet Holdings Ltd. - In favour of Project #5. 

(b) Shell Canada Ltd. - Objecting to Project #1. 

(c) Mr. D. Thorne - Objecting to Project #14. 

The Council then considered the following report of the 
City Manager dated August 5, 19 76, in which the Deputy City 
Engineer reported: 

"GENERAL 

Projects for street pavements and curbs, lane pavements and a sidewalk 
on the 'Initiative Principle' have been advanced under the provisions of the Local 
Improvement Procedure and will come before a Court of Revision on August 12, 1976. 

The projects are identified as follows: 

Schedule Item 


Initiative 438 1-10 

11&12 
13-22 
23 

DEFEATED PROJECTS 

The following projects have been defeated: 

Schedule Item 


438 11 
21 
23 

CAPITAL FUNDS 

The City's share of these Improvements is available in the 1976 Streets 
Capital Budget. 

TENDER NO. 768 

Tenders for curbs, pavement and surfacing on these projects were opened 
on July 28th, 1976, and referred to the City Engineer for tabulation and report 
to the City Manager. 

All tenders have been checked and are in order except for a minor dis- 
crepancy which does not affect the lowest bid. Tabulations of Tender No. **768, 
the average unit prices for major Items of work Included in this tender and a 
graph showing the Street Contracts Cost Index have been circulated to Coxmcil. 
These bids are unit priced based on quantity estimates supplied by the Department 
and the total cost of the contract may vairy according to actual quantities 
measured during construction. 

RECOMMENDATIONS 

I RECOMMEND, subject to the proceedings of the Coutt of Revision and 
subsequent approval by Council, that: 

(a) The 'Initiative' projects in Schedule 438, except the defeated projects. 
Items 11, 21 and 23, be undertaken. 


T££e 

Pavements and Curbs 
(Higher Zoned) 
Pavements and Curbs 
(Collector Streets) 
Lane Pavements (Higher 
Zoned) 

P. C. Concrete Sidewalk 


Type 

Pavement and Curbs 
(Collector Streets) 
Lane Pavement (Higher 
Zoned) 

P. C. Concrete Sidewalk 


cont'd. 
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Local Improvement Subsequent Procedure 
Schedule #438 (cont'd) 

(b) Contracts be awarded to the low tenderers as follows; 

i) Imperial Paving Limited, 
4781 Byrne Road, 
Burnaby 1, B. C. 

Project A $262,860.00 

Construction of P. C. concrete curbs and gutters, and 
asphaltic concrete pavements and surfacing and P. C. 
concrete sidewalk on streets. 

ii) Columbia Bitulithic Ltd., 

P. 0. Box 34225 Postal Station D, 
Vancouver, B. C. 
V6J 4N7 

Project B $ 95,863.00 

Construction of P. C. concrete curbs and gutters and 
asphaltic concrete pavements (commercial and residen- 
tial) on lanes. 

(c) Contracts satisfactory to the Director of Legal Services to be entered 
into. 

(d) The bid bonds of the unsuccessful tenderers to be returned. 

The City Manager RECOMMENDS that the recommendation of the City 
Engineer be approved, subject to a contract satj^sfactory to the Director 
of Legal Services. " 


MOVED by Aid. Rankin, 
SECONDED by Aid. Bird, 

THAT the recommendation of the City Manager contained in 
the foregoing report dated August 5, 1976, be approved subject 
to the amendments made this date. 

- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 11; 10 a.m. 


***** 


The foregoing are Minutes of the Special Council Meeting (Court 
of Revision) of August 12, 1976, adopted on August 24, 1976. 
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MAYOR 


CITY CLERK 


CITY OF VANCOUVER 
SPECIAL COUNCIL - AUGUST 12, 1976 
PUBLIC HEARING 

A Special Meeting of the Council of the City of Vancouver was 
held on Thursday, August 12, 1976, at 7:30 p.m., in the Gymnasium 
of Grenfell Elementary School, 3323 Wellington Street, for the 
purpose of considering amendments to the Zoning and Development 
By-law. 

PRESENT : Mayor Phillips 

Aldermen Bird, Bowers, Boyce, Cowie, 

Harcourt, Kennedy, Marzari, Rankin, 
Sweeney, and Volrich 

CLERK TO THE COUNCIL : D.H. Little 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Volrich 
SECONDED by Aid. Rankin 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair, to consider proposed amendments to 
the Zoning and Development By-law. 

- CARRIED UNANIMOUSLY 

******* 

With the consent of the members of Council and the members of 
the public, rather than take each rezoning application individually, 
the Mayor requested the Clerk to read the descriptions of all three 
rezoning applications and the Director of Planning to outline all 
three proposals, so that the delegations would have an opportunity 
to speak to one or all of the rezoning applications when they were 
called upon to speak. 

Mr. R. Youngberg briefly outlined the allowed form of 
development and restrictive conditions of the three rezoning 
applications. 


The following delegations were heard: 

Mrs. C. Taulu, representing the Ad Hoc Boundary/Tanner/Price 
Residents' Committee, submitted a brief (on file in the City Clerk's 
Office) opposing the rezoning of the west side of Boundary between 
Tanner and Price as the development originally presented to the 
community has been altered without the community's knowledge, traffic 
problems in the area have not been resolved, and the only available 
playground on the school grounds will have to be used for portables 
to accommodate the children from the proposed housing. 

Mr. B. Lancey of the above Committee re-iterated concerns about 
the traffic, and stated that if Boundary Road is not widened and 
the trucks not taken off Joyce Street, the proposed housing should 
not be constructed. 

Mrs. J. Johnson, also of the Ad Hoc Committee, wished some 
assurance that if the rezoning is approved, the proposed park develop- 
ment would go ahead at the same time as the housing. 

Mr. J. McKay, a resident of Najiaimo Street, stated that the 
street is already a 'speedway', and that he and his neighbours do not 
want any more 'slum family housing'. Underground parking is 
dangerous and the Police Department have advised it is difficult to 
control vandalism. 

Messrs. J. McClellan, L. Leclerc, J. Toomey, and W. Rosenmayer, 
opposed the proposed rezoning of the area generally bounded by 
Nanaimo, the lane north of 26th Avenue and the B.C. Hydro railway. 


Cent ' d 


800 


Special Council (Public Hearing), August 12, 1976 2 


Mr. Nathan Davidowicz submitted a brief (on file in the City 
Clerk's Office) concerning the lack of bus service on Kingsway 
between Boundary Road and Joyce Street. If the proposed development 
goes ahead at Foster and Euclid Avenues , the residents would have 
to walk more than one-half mile to a bus stop. 

Mr. L. Taylor opposed the rezoning of the west side of Boundary 
between Tanner and Price Street. 

Mrs. F. Simatos of the Cedar Cottage N.I. P. Committee stated 
that the area now contains public housing that is a disaster. Why 
should more be added to an already troubled neighbourhood. 

Mr. Wiezereck stated he and his neighbours, have tried to develop 
the east end by fixing up their houses so that people will think of 
the east end as part of Vancouver and not a 'low rental slum area'. 

Mr. R. Glennie stated that property owners were concerned for not 
only their own houses but the area in which they live. People who 
rent would not have the same long range view of maintaining an area 
as would the existing residents. 

Mr. R. Allen of the Cedar Cottage area feels that the school 
populations are not decreasing and money should be allocated to fix 
up the schools in the area. 

Mrs. A. Binotto felt that money should not be put into public 
housing developments but should be more readily available for 
moderate income people who want to build small single-family houses. 

The Mayor called for further delegations and no one appeared. 
The Council considered each application individually as follows: 

1 . West Side of Boundary Between Tanner and Price Streets 

The Council considered the application of the Director of 
Planning to rezone the west side of Boundary between Tanner and Price 
Streets from an RS-1 One Family Dwelling District to a CD-I 
Comprehensive Development District. 

The CD-I By-law will restrict the form of development as 
follows: 

USES: Townhouses 

And Customarily Ancillary Uses 
FLOOR SPACE RATIO: Shall not exceed 0. 60 and shall be 

measured, as set out in the RS-1 Schedule. 


HEIGHT: Shall not exceed three storeys nor 35 

feet as measured from the average building 
grade of Price and Tanner Streets 
respectively as determined by the City 
Engineers < 


DWELLING UNITS Shall not exceed 20 Units per acre. 

PER ACRE: 

OFF-STREET PARKING: 1.5 spaces per unit shall be provided. 


and subject to the following: 

A. Following the enactment of the (CD-1) 

Comprehensive Development By-Law, and prior to 
the issuance of a development permit, the 
detailed scheme of development shall be first 
approved by the Director of Planning after 
receiving advice from the Urban Design Panel, 
with due regard to the overall design and the 
provision and maintenance of useable open 
space, off-street parking, landscaping, 
vehicular ingress and egress and garbage 
collection facilities. 


Cont'd . . . 


Board of Administration, September 18, 1970 


(LICENSES 1) 


LICENSES & CLAIMS MATTERS 


INFORMATION: 


1. Sale of Bay Rum 

A resolution of City Council of August 18, 1970 stated: 

"THAT WHEREAS the City Council considers the sale of Bay 
Rum within the City is not in the best interests of the 
Citizens of Vancouver; 

BE IT RESOLVED THAT the License Inspector advise City Council 
of all cases, to his knowledge, of licensed retail establish- 
ments selling Bay Rum, to enable Council to consider action 
under Section 275 of the Vancouver Charter, which section 
deals with the cancellation or suspension of licenses." 

The Chief License Inspector reports as follows: 

"The License Inspectors have made spot checks in their 
districts and the operators of sixteen premises admit 
that they sell Bay Rum. In addition two wholesalers 
admit that they supply stores with Bay Rum. 

The Manager of a large drug store chain and several depart- 
ment stores were contacted, and all declared they do not 
sell Bay Rum. 

A list of the sixteen retail stores and the two wholesale 
dealers is circulated." 

Your Board submits the above report of the Chief License Inspector 
for the INFORMATION of Council. 


For adoption see page(s) 
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B. The owner shall formally dedicate for LaiM and 
road widening purposes as set out in the City 
Managers Report dated July 6, 1976 and 
consolidate the site into one parcel and 
register same in the Land Registry Office. 

C. The owner shall enter into any required bulkhead 
and utility easement agreements as determined 

by the City Engineer* 

D* That City Council approve the proposed park 

development and make arrangements for the Board 
of Parks and Recreation to take over the care 
and custody of the parksite and develop it for 
local purposes. 

The application was approved by the Director of Planning and 
the Vancouver City Planning Commission which further recommends that 
the total area including both park and housing be included in the 
CD-I application and that the use "Park" be included as an allowed 
use under the CD-I By-law. 

MOVED by Aid. Sweeney, 

THAT the rezoning application not be approved. 

- CARRIED 

(Aldermen Boyce, Cowie, Harcourt, Marzari, and 
Rankin opposed) 

2. Area Generally Bounded by Foster Avenue, 
Tyne Street, Euclid Avenue and Melbourne 
Street 


The application to rezone the area generally bounded by Foster 
Avenue, Tyne Street, Euclid Avenue and Melbourne Street was received 
from the Director of Planning and considered by Council. 

The CD-I By-law will restrict the form of development as 
follows : 

USES: Townhouses 

Apartment Buildings 

and customarily ancillary uses ( in- 
cluding off-street parking) 

FLOOR SPACE RATIO* Shall not exceed 0.60 and shall be 

computed as set out in the RS-1 
Schedule. 

HEIGHT: Not to exceed two storeys plus a 

basement nor 35 feet measured from 
the average building grades of Melbourne 
and Tyne Streets respectively as deter- 
mined by the City Engineer. 

DWELLING UNITS Shall not exceed 23 units per acre. 

PER ACRE: 

OFF-STREET PARKING: One space per dwelling unit shall be 

provided plus 8 spaces for visitors. 


and subject to the following: 

A. Following the enactment of the (CD-1) 

Comprehensive Development By-Law, and prior to 
the issuance of a development permit, the 
detailed scheme of development shall be first 
approved by the Director of Planning after 
receiving advice from the Urban Design Panel, 
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with due regard to the overall design and the 
provision and maintenance of useable open 
space, off-street parking, landscaping, 
vehicular ingress and egress and garbage 
collection facilities. 

B. The owner shall formally dedicate land for a 

utility easement and road widening purposes as 
set out in the City Managers Report dated July 6, 
1976 and consolidate the site into one parcel and 
register same in the Land Registry Office. 

C. The City Council approve the proposed park 
development and that the City Council make 
suitable arrangements for the Board of Parks and 
Recreation to take over the care and custody of 
the park site and develop it for local park 
purposes. 

The application was approved by the Director of Planning and 
the Vancouver City Planning Commission which also wished particularly 
to indicate support for "C" above. 

Members of Council noted that should this rezoning application 
be approved, the park development should proceed simultaneously with 
the housing. 

The Mayor also instructed Mr. R. Gascoyne, Assistant City 
Engineer, Traffic, to report on the brief submitted by Mr. Davidowicz 
respecting bus service for the proposed development. 

MOVED by Aid. Sweeney, 

THAT the rezoning application not be approved. 

- LOST 

(Aldermen Bowers, Boyce, Cowie, Harcourt, Marzari, 
Rankin, and the Mayor opposed) 

MOVED by Aid. Cowie, 

THAT the rezoning application be approved subject to 
the proposed park being developed at the same time as the 
housing development. 

- CARRIED 

(Aldermen Bird, Kennedy, Sweeney, and Volrich opposed) 

3. Area Generally Bounded by Nanaimo, the Lane North of 
26th Avenue and the B.C. Hydro Railway 

The application by the Director of Planning to rezone the area 
generally bounded by Nanaimo, the lane north of 26th Avenue and the 
B.C. Hydro railway, was considered by Council. The present zones 
are C-1 Commercial District and M-2 Industrial District. The 
proposed zone is CD-I Comprehensive Development District. 

The CD-I By-law will restrict the form of development as 
follows : 

USES: Tovmhouses 

Apartment Buildings 

and customarily ancillary uses 

(including off-street parking) 

FLOOR SPACE RATIO: Shall not exceed 0.65 and shall 

be computed as set out in the RS-1 
Schedule . 


Cont'd 
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HEIGHT: 


Height not to exceed three storeys 
plus cellar or basement nor 35 feet 
measured from the average building 
grade of Nanaimo Street as determined 
by the City Engineer, 


DWELLING UNITS 
PER ACRE: 


The number of Dwelling Unites shall 
not exceed 26 units per acre. 


OFF-STREET 
PARKING: 


One space per dwelling unit shall 

be provided plus 5 spaces for visitors, 


and subject to the following: 


A, Following the CD-I Comprehensive Development By-Law 
and prior to the issuance of a development permit, 
the detailed scheme of development shall be first 
approved by the Director of Planning after 
receiving advice from the Urban Design Panel, with 
due regard to the overall design and the provision 
and maintenance of useable open space, off-street 
parking, landscaping, vehicular ingress and egress 
and garbage collection facilities, and the provision 
of adequate setbacks and/or berms along the B,C, 
Hydro right-of-way. 


B. The owner shall formally dedicate land for lane and 
road widening purposes as set out in the City 
Manager's Report dated July 6, 1976 and consolidate 
the site into one parcel and register same in the 
Land Registry Office. 


C, The owner shall enter into any required bulkhead 
and utility easement agreements as determined by 
the City Engineer, 

D, The Scheme of development be designed to accommodate 
C,M,H,C. design requirements along the B,C, Hydro 
right-of-way , 

E, That City Council approve the proposed park 
development and make suitable arrangements for the 
Board of Parks and Recreation to take over th«5 care 
and custody of the park site and develop it for local 
park purposes. 


The application was approved by the Director of Planning and 
the Vancouver City Planning Commission which wish particularly to 
indicate support of Clause 'E' above, referring to the proposed 
park development. 

MOVED by Aid. Sweeney, 

THAT the rezoning application not be approved. 

- CARRIED 

(Aldermen Marzari and Rankin opposed) 


****** 


Cont'd . . 
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COMMITTEE OF THE WHOLE 


MOVED by Aid. Volrich, 

THAT the Committee of the Whole rise and report. 


- CARRIED UNANIMOUSLY 


MOVED by Aid. Volrich, 
SECONDED by Aid. Harcourt, 

THAT the report of the Committee of the Whole be adopted 
and the Director of Legal Services be instructed to prepare and 
bring in the necessary amendment to the Zoning and Development 
By-law. 


The foregoing are Minutes of the Special Council Meeting 
(Public Hearing) of August 12, 1976, adopted on August 24, 1976, 


- CARRIED UNANIMOUSLY 


* * * * 


The Council adjourned at approximately 10:00 p.m. 


****** 



MAYOR 



eo5 
805 


CITY OF VANCOUVER 

REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, August 24, 1976, in the Council Chamber, 
commencing at 9:30 a.m. 

PRESENT : Mayor Phillips 

Aldermen Bird, Bowers, Cowie, Harcourt, 
Kennedy, Marzari, Rankin, 
Sweeney and Volrich 

ABSENT: Alderman Boyce (111) 

CLERK TO THE COUNCIL : D.H. Little 

PRAYER 

The proceedings in the Council Chamber were opened with 
prayer. 

'IN CAMERA' MEETING 

The Council was advised that there were matters to be 
considered 'In Camera' later this day. 

ADOPTION OF MINUTES 

MOVED by Aid. Bowers, 
SECONDED by Aid. Sweeney, 

THAT the Minutes of the following meetings be adopted: 

(a) Regular Council Meeting - August 10, 1976 (with the exception 

of the 'In Camera' portion) 

(b) Special Council (Public Hearing) - August 10, 1976 

(c) Special Council (Court of Revision) - August 12, 1976 

(d) Special Council (Public Hearing) - August 12, 1976 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Bird, 
SECONDED by Aid. Sweeney, 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Phillips in the chair. 

- CARRIED UNANIMOUSLY 

UNFINISHED BUSINESS 

1. Citizens Coalition on Transportation 

It was agreed to defer consideration of this matter, pending 
the hearing of delegations this afternoon. 


COMMUNICATIONS OR PETITIONS 

1. Proposed Super-Market Development 
at 70th and Granville 


Council had before it one of a number of letters from residents 
in the area of the proposed Supermarket development at 70th and 
Granville requesting to appear before Council on this matter. 

Council also noted a reply from the City Clerk to the residents 
indicating that a Public Hearing on this development is scheduled for 
September 23, 1976, and suggesting that they defer their delegations 
to that meeting. 


cent ' d. 


Regi lar Council, August 24, 1976 


COMMUNICATIONS OR PETITIONS (Cont'd) 

Proposed Super-Market Development 
at 70th and Granville. (Cont'd) 

At this time Council agreed to vary the agenda to consider 
Manager's Report "C" dated August 16, 1976, on the same topic. 

MOVI'.D by Aid. Bowers 

THAT the recommendation of the City Manager, as contained in 
this report, be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid . Bird 

THAT the requests of the residents to make representations 
to Council on this matter, be received and they be heard at the 
Public Hearing dealing with the proposed development scheduled 
for September 23, 1976. 

- CARRIED UNANIMOUSLY 


2 . Per Diem Increase - 

Aldermen and Senior Staff . 

Mayor Phillips submitted a memorandum, dated August 18, 1976, 
attached to which was a schedule of travel allowances for both 
Aldermen and Senior Staff of the G.V.R.D. Municipalities. 

The City of Vancouver's present allowance is $25 per diem. 
The Mayor recommended that Council approve an increase in per diem 
travel allowance for both Aldermen and Senior Staff to $35. 

MOVED by Aid. Bird 

THAT the above recommendation of the Mayor be approved. 

- CARRIED 

(Aid. Marzari and Rankin opposed) 

3 . Fluoridation of Water Supply . 

Under date of August 17, 1976, Mayor Phillips submitted a 
memo to Council in which he suggested a further alternative to 
those contained in Alderman Rankin's motion, which was also before 
Council this day. This alternative is: 

"THAT Council request change in Provincial legislation 
to permit municipalities or Water Districts (whichever 
is the appropriate body) to fluoridate the water supply 
at their discretion." 

Council agreed to vary the agenda to consider the 
motion of Alderman Rankin at this time . This motion contained 
the following two alternatives: 

" (a) Request a change in legislation which would require that 
all community water systems be fluoridated. 

(b) Request a change in legislation which would permit 
community water fluoridation with a majority vote." 


The Council had before it various requests for delegations. 

cont'd. . . . 
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COMMUNICATIONS OR PETITIONS (Cont'd) 
Fluoridation of Water Supply (Cont'd) 

MOVED by Aid . Rankin 

THAT Council recommend that the G.V.R.D. hold evening Public 
Meetings on the issue of fluoridation alternatives suggested by 
the Mayor and Alderman Rankin; 

FURTHER THAT Alderman Rankin's motion and the Mayor's memo 
be tabled for one week, pending the G.V.R.D. 's reply to Council's 
request. 

- CARRIED 

(Aid. Kennedy opposed) 

4. Crosstown Bus Via 25th 
and 29th Avenues. 


Under date of August 20, 1976, the Conference of Local Area 
Councils Traffic and Transit Committee requested an opportunity 
to appear before Council to present its proposal for a new 
crosstown bus service via 25th and 29th Avenues. 

MOVED by Aid . Kennedy 

THAT the delegation request from the Conference of Local 
Area Councils Traffic and Transit Committee, contained in their 
letter of August 20, 1976, be granted. 

- CARRIED UNANIMOUSLY 


5 . "Clunker Week" 

September 13 - 17, 1976 . 

Council noted a letter from Outdoors Unlittered dated August 
23, 1976, requesting an opportunity to appear before Council this 
day regarding the above clause in the Manager's Report (Fire and 
Traffic) dated August 20, 1976. 

MOVED by Aid . Bowers 

THAT the request of Outdoors Unlittered be granted and that 
representation from this group be heard this day. 

- CARRIED UNANIMOUSLY 

It was agreed to vary the agenda to consider the Manager's 
report (Fire & Traffic) Clause 1, dated August 20, 1976. 

Ms. Valerie S. van Veen addressed Council and suggested that 
Council not accept the recommendations of the City Manager contained 
in his report dated August 20, 1976. She suggested instead that 
Council merely endorse the proposal of Outdoors Unlittered to hold 
a 'Clunker Week" September 13 - 17, 1976, with the object of 
removing privately-owned derelict vehicles from public and private 
lands. Ms. van Veen noted that this program would involve no 
cost to the City. 

MOVED by Aid . Kennedy 

THAT Council endorse the proposal by Outdoors Unlittered to 
hold a 'Clunker Week' September 13 - 17, 1976. 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S & OTHER REPORTS 

A. MANAGER'S GENERAL REPORT 
AUGUST 20, 1976 

Works & Utility Matters 
(August 20, 1976) 

The Council considered this report which contains five 
clauses identified as follows: 

CI. I: Tender - Supply and Delivery of Mineral Aggregates 
CI. 2: Rental Agreement for Radio Installation at 

Seton Villa 
CI. 3: Tender Awards 

CI. 4: Improvements to Boundary Road at Kingsway 
CI. 5: Sewer Easement over City-Owned Lots 12 & 13 and 
31 and 32 (Falj e Creek) 

Clauses 1, 2 and 3 . 

MOVllD by Aid. Sweeney 

THAT the recommendations of the City Manager, as contained 
in Clauses 1, 2 and 3, be approved. 

- CARRIED UNANIMOUSLY 

Improvements to Boundary Road 
at Kingsway. 

(Clause 4 

The Assistant City Engineer, Traf J ic & Transportation, 
spoke to this report and indicated that his department has been 
in contact with both Burnaby Parks and Recreation Committee and 
the Burnaby /Vancouver Parks and Recreation committee on this 
matter . 

MOVaD by Aid. Volrich 

THAT the City Clerk be Instructed to arrange a meeting, as 
early as possible, with the interested parties (citizens, Burnaby 
Council and the Vancouver Park Board) on the whole question of 
Boundary Road, including the proposed public transit system in 
this area. 

- CARRIED UNANIMOUSLY 

MOVED by Aid . Bird 

THAT the Burnaby and Vancouver Engineering Departments 
approach the Provincial Government to determine its attitude 
tovards the proposal to use a portion of Central Park for road 
pur poses . 

- LOST 

(Aid. Bowers, Harcourt, Marzari, Rankin, Volrich and 
the Mayor opposed) 


Sewer Easement over City-owned Lots 
12 & 13 and 31 & 32 (False Creek) 
(Clause 5) 

MQx/ED by Aid . Harcourt 

THAT the recommendation of the City Manager, as contained in 
this clause, be amended and then approved as follows: 


Cont ' d 
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CITY MANAGER'S AND OTHER REPORTS 

Works & Utility Matters 
(August 20, 1976) (Cont'd) 

Sewer Easement over City-owned Lots 
12 & 13 and 31 & 32 (False Creek) 
(Clause 5) (Cont'd) 

'It is recommended that approval be granted for execution 
of agreements to grant a right-of-way to the Greater 
Vancouver Sewerage and Drainage District to install 
sewers reserving the right of the City to install and 
maintain the seawall and for the installation, construc- 
tion and maintenance of Marina buildings and facilities 
upon Lots 31 and 32 and 12 and 13 . 

The terms and conditions of the agreement to be to the 
satisfaction of the Director of Legal Services.' 

- CARRIED UNANIMOUSLY 

Underlining denotes amendment. 


Building & Planning Matters 
(August 20, 1976) 

The Council considered this report: which contains thirteen 
clauses identified as follows: 

Cl. 1: Rezoning Application - 37<3 West Broadway 
Cl« 2: Rezoning Application - 7112 Victoria Drive 
Cl. 3: Rezoning Application - 3 58 3 West 4 0th Avenue 
Cl. 4: Cedar Cottage N.I. P. Appropriation - The Nev; School. 
Cl. 5: Development Permit Applications - 3135 and 3080 
West Broadway 

Cl. 6: Retention of Dwelling Unit - 74 West 21st Avenue 
Cl. 7: Kitsilano N.I. P. - Funds for Serendipity Playschool 
Cl. 8: Kitsilano N.I. P. - Funds for Bayview School 
Cl. 9: Kitsilano N.I. P. - Kitsilano Area Child Care 
Society Playground 
Cl. 10: Riley Park N.I. P. - Planning Process, Administration 

(Staff and Budget) and Area Boundary 
Cl. 11: Grandview-Woodland N.I. P. - Administration Citizen 

Involvement and Area Boundary 
Cl. 12: Development of City Land - S/W Corner 6th Avenue 

and Laurel Street 
Cl. 13: Rezoning Application - N/£; 2500 East 22nd Avenue 


Clauses 1 and 2 . 

MOVED by Aid. Bowers 

THAT the recommendations of the City Manager, as contained 
in clauses 1 and 2 of this report, be approved. 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Building and Planning Matters 
(August 20, 1976) (Cont'd) 

Rezoning Application - 
3583 West 40th Avenue. 
(Clause 3) 

Council noted a request erom Mr. T.K. Johnston, the applicant, 
to address Council this day on this report. 

MOVED by Aid. Kennedy 

THAT Mr. Johnston's request be granted. 

- CARRIED UNANIMOUSLY 

Mr. Johnston addressed Council putting forward arguments 
why his application to have the westerly 33 feet of his single- 
family dwelling at 3583 West 40th Avenue, rezoned as originally and 
has been for the past fifty years or more to C-2 . 

MOVED by Aid. Rankin 

THAT the Director of Planning be instructed to submit Mr. 
Johnston's application to a Public Hearing. 

- LOST 

(Aid. Bowers, Cowie, Harcourt, Marzari, Sweeney, 
Volrich and the Mayor opposed) 

No further action was taken on this matter. 

Cedar Cottage N.I. P. Appropriation 
The New School . 

(Clause 4) 

MOVED by Aid. Bird 

THAT the recommendation of the City Manager, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 


Development Permit Applications 
3135 and 3080 West Broadway 
(Clause 5) 

Distributed today was a letter from Mr. & Mrs.L. Atkinson, 
Ace Cycle Shop requesting an opportunity to address Council this 
day on the subject matter contained in this report. 

The City Clerk advised Council that a letter had been received 
from Clark, Wilson and Company, on behalf of the El Matador 
Restaurant advising that his client is presently on holdiay and 
requesting that this item be deferred to September 21, 1976, and 
that they be permitted to appear as a delegation at that time. 

MOVED by Aid. Bird 

THAT this report be deferred until such time as Mr. & Mrs. 
Atkinson, Ace Cycle Shop, and representatives of the El Matador 
Restaurant, are able to appear before Council as delegations. 


- CARRIED UNANIMOUSLY 
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Board of Administration, September 18, 1970 (FINANCE - 1) 


FINANCE MATTERS 

CONSIDERATION 

1. Grant: The National Council 
of the Metropolitan Opera 

The Director of Western Canada Auditions of the National 
Council of the Metropolitan Opera has written, under date of August 
29, 1970, requesting the consideration of Council for a grant equal 
to the rental of the Queen Elizabeth Playhouse on Sunday evening, 
February 7, 1971. The Theatre Manager advises that the rental in- 
volved will be $180. 

The request is submitted at this time, as arrangements have 
to be made with participants who enter from all over Western Canada. 

For the information of Council, a grant in this regard has 
been given to the organization each year since 1964. 

Your Board submits the foregoing request for the considera- 
tion of Council. 

(Copies of the letter from the National Council of the Metro- 
politan Opera are circulated for the information of Council.) 


2. Canadian Red Cross Society: 
Grant Equal to Rental of 
Queen Elizabeth Theatre Rehearsal Room 

A letter dated August 28, 1970, has been received from the 
Canadian Red Cross Society advising that the Vancouver Vocational 
Institute has agreed to sponsor another Blood Donor Clinic on Friday, 
October 9, 1970. The Society is again confronted with the problem 
of finding suitable accommodation in which to hold the Clinic, as the 
Institute is extremely short of space. 

The Society has been in touch with the Manager of the 
Queen Elizabeth Theatre, who has advised that the Rehearsal Room of 
the Theatre is available on October 9th. Therefore, the Canadian 
Red Cross Society is requesting a grant of $70, equal to the rental 
of the Rehearsal Room, for a Blood Donor Clinic on October 9th. 

Your Board notes that Council has approved similar requests 
from this Organization for a Clinic in the Queen Elizabeth Theatre 
Rehearsal Room in October 1969 and March 1970. 

Your Board submits the foregoing for the consideration of 

Council . 


For adoption see page(s) . 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Building 5. Planning Matters 
(Augus t" 20, 1 976) "(c ont'd) 

Clauses 6 to 11 inclusive 

MOVED by Aid. Harcourt, 

THAT the recommendations of the City Manager as contained in 
Clauses 6, 7, 8, 9, 10 and 11 be approved. 

- CARRIED UNANIMOUSLY 

Development of City Land - S/W Corner 
6th Avenue and Laurel Street (Clause 12) 

MOVED by Aid. Marzari, 
THAT 

(a) Daon Development Corporation, H. Haebler Co. Ltd. and Hawthorn 
Mansfield Towers be approved as the Team to develop the City- 
owned land at the southwest corner of 6th Avenue and Laurel 
Street under the general direction of the Development 
Consultant and in accordance with the description contained 

in this report, and subject to the City being given a 45-day 
option to purchase improvements from Daon Development 
Corporation and subject to satisfactory financial 
arrangements with the Senior Governments . 

(b) The normal procedures for Development Permit and Building 
Permit will apply. 

(c) The Director of Legal Services be authorized to draw up and 
execute a ground lease with Daon Development Corporation in 
accordance with the general terms and conditions contained 

in the report of the City Manager of August 20, 1976, as varied 
by the Council resolution (a) above, and such other conditions 
as the Director of Legal Services may consider appropriate. 

- CARRIED UNANIMOUSLY 

Rezoning Application ~ 
j/S 2500 East 22nd Avenue . 
J Clause 13) 

MOl^li by Aid. Harcourt 

THAT any development on the City-owned property on the N/S 
2500 Block East 22nd Avenue be deferred for at least one year, 
end that the student capacity of the affected school be reviewed 
a t that time . 

~ CARRIED UNANIMOUSLY 


The Council recessed at 11.00 a.m., and, 
following an 'In Camera' meeting in No . 3. 
Committee Room, reconvened in Open Council 
in the Council Chamber at 11.25 a.m. 


B. Accreditation, Constitution and 

By~lav;s of the Proposed Employers' 
Organization . 


Council, on August 10, 1976, having received submissions from 
the Vancouver Municipal Regional Employees' Union and Local 1004 
of the Canadian Union cf Public Employees, deferred consideration 
of this item to permit the City Manager and the Director, Labour 
Relations, Greater Vancouver Regional Distriction, to report 
f-ieir coroments on the Unions' submissions. 
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Accreditation, Constitution and By-laws 
(jf the 'roposed Employers' Organization 
(cont ' c ) ^^^^ 


Submitted this day was a report, dated August 17, 1976, from 
the City Manager, and a report, dated April 29, 1976, from the 
City Manager, commenting as requested. Council also had be Eore 
it for consideration a previous report of the City Manager, dated 
June 30, 1976 on Accreditation, Constitution and By-laws of the 
Proposed Employers' Organization, attached to which were twc 
resolutions which Council would have to adopt should they w:i sh 
to become members of the proposed Employers' Organization. 
Also attached to the report was a copy of the final draft pj oposed 
constitu tion . 

M0V1]D by Aid. Bowers 

THAT resolution No. 2., as proposed by the G.V.R.D. Labour 
Relations Department with respect to authorizing the Provisional 
Directors of the Employers Association to apply as an employers' 
organization to the Labour Relations Board of the Province of 
British Columbia to be accredited as a bargaining agent on behalf 
of the City of Vancouver . 

- LOST 

(Aid. Bird, Cowie, Harcourt, Kennedy, Rankin, Sweeney, 
Volrich and the Mayor opposed) 

MOVED by Aid. Harcourt 

THAT the reports of the City Manager and the Director - 
Labour Relations, G.V.R.D. be received. 

- CARRIED UNANIMOUSLY 


The Council recessed at 12.00 noon, to reconvene in 
the Council Chamber at 2.00 p.m. 


The Council reconvened in Open Council in the Council 
Chamber at 2.00 p.m., with Mayor Phillips in the Chair and the 
following Members present. 


PRESENT ; 


ABSENT 


Mayor Phillips 

Aldermen Bird, Bowers, Harcourt, 

Kennedy, Marzari, Rankin, 
Sweeney and Volrich. 


Alderman Boyce 
Alderman Cowie 


(111) 

(Civic Business) 


CLERK TO THE COUNCIL: 


D.H. Little. 


CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Licenses & Claims Matters 
(August 20, 1976) 

Public Market at 1148 Homer Street - 
License Fee . 

(Clause 1) 

MOVED by Aid. Harcourt 

THAT the Director of Permits and Licenses report back to 
Council on an appropriate license category and fee for this type 
of operation. 

- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Fire & Traffic Matters 
(August 20, 1976) 

The Council considered this report which contains two 
clauses identified as follows: 

CI. 1: Clunker Week - September i:; h to 17th, 1976 
Cl. 2: Funding for Traffic Signals 

Clunker Week - Sept. 13-17, 1976 
(Clause 1) 

For Council action on this clause, see page 3. 


Funding for Traffic Signals. 
(Clause 2) 


MOVED by Aid. Bowers 

THAT the installation of the traffic signals and pedestrian 
signals at Marine Drive and Blenheim Street, and the pedestrian 
signal at 12th Avenue and St. George Street, at an estimated cost 
of $31,300 be funded from the 1976 Contingency Reserve Fund. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt 

THAT Council defer, until 1977, the installation of the overhead 
illuminated crosswalk sign at Clark Drive and 3rd Avenue, at an 
estimated cost of $6,000. 

- LOST 

(Aid. Bowers, Kennedy, Rankin, Sweeney, Volrich 
and the Mayor opposed) 

MOVED by Aid. Kennedy 

THAT the installation of the overhead illuminated crosswalk 
sign at Clark Drive and 3rd Avenue, at an estaimated cost of 
$6,000, be funded from the 1976 Contingency Reserve Fund. 

- CARRIED UNANIMOUSLY 


UNFINISHED BUSINESS AND DELEGATIONS 

Citizens Coalition on Transportation . 

Council, at its meeting on July 27, 1976, approved a deleg- 
ation request from the Citizens Coaltion on Transporation , and 
instructed that copies of the Organization's brief be made avail- 
able to the City Engineer well in advance of the presentation. 

Council had for consideration the brief from the Citizens 
Coalition on Transportation, dated July 21, 1976, and a report 
from the City Manager, dated August 23, 1'376. 

Messrs. Elgin Ruddell and Eruce Hamilton both addressed 
Council on behalf of -the Citizers Coalition on Transportation 
and referred to the following recommendations contained in their 
brief : 


Cont ' d 
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Citizens Coalition on Transportation (Cont'd) 

"1. That there be an immediate halt of all planned truck 
route expansion in Vancouver. 

2 . That the transport of goods not interfere with local 
neighbourhoods or neighbourhood development. 

3. That Vancouver City Council support the proposal for 
a planning commission with representation from all 
levels of government and equal representation from the 
Citizens Coalition on Transportation (Lower Mainland B.C.) 

This planning commission will be empowered to set terms 
of reference in order to study, plan and implement 
recommendations regarding the origin and destination of 
goods, port development and growth, alternate port 
locations and the use of rail in the transport of goods, 
along with all other positive alternatives to the 
movement of goods." 

The report of the City M.inager recommended: 

" A. THAT Council not endorse the recommendation to halt all 
planned truck routes and other works, as this would be 
contrary to many policies of Council and proposals which 
are not in progress and are designed to relieve truck 
problems as well as to permit other proposals which 
Council endorses. 

B. THAT Council re-affirm its existing policy to complete the 
goods movement study which is currently in progress with 
the Federal Government as well as the rail rationalization 
study. When these are completed the need for further 
studies can be evaluated, but not until then. 

C. THAT City Council not endorse proposals for a transport- 
ation commission other than the creation of the inter- 
provincial - Regional - municipal transportation 
commission which is currently being reviewed by the G.V.R.D," 


MOVED by Aid. Bowers 

THAT recommendations 'B' as contained in the City Manager's 
report, be approved, and recommendation 'C' be amended and then 
approved as follows: 

'THAT City Council not endorse proposals for a transport- 
ation commission other than the creation of the inter- 
provincial - Regional - municipal transportation 
commission which is currently being reviewed by the 
G.V.R.D., and that the G.V.R.D. be requested to consider 
citizen participation on the proposed transportation 
commission . ' 

- CARRIED 

(Aid. Harcourt, Marzari and Rankin opposed) 
Underlining denotes amendment . 
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(Cont "d) 


Citizens Coalition on Transportation (Cont'd) 

MOVED by Aid . Rankin 

THAT no additional truck routes be planned for the City, 
save and except the Commissioner Street route and the study on 
the Great Northern Cut. 

- LOST 

(Aid. Bird, Bowers, Kennedy, Sweeney, Volrich 
and the Mayor opposed) 

MOVED by Aid. Marzari 

THAT the Planning and Development Committee meet with the 
City Engineer, Director of Planning, proposed G.V.R.D. Trans- 
portation Commission and the Citizens Coalition on Transportation 
to review the status and progress of the Goods Movement Study, 
for report back to Council. 

- LOST 

(Aid. Bird, Bowers, Kennedy, Sweeney, Volrich 
and the Mayor opposed) 


CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Finance Matters 
(August 20, 1976) 

The Council considered this report which contains seven 
clauses identified as follows: 

CI. 1: Kitsilano Ice Rink - Staffing and Operating 
Expenses 

CI. 2: Sunset Ice Rink - Staffing and Operating 
Expenses 

Cl. 3: 1976 Capital Borrowing Program 

Cl. 4: Initial Expenses - Meter Checker Program 

Cl. 5: Additions to the Centennial Museum 

Cl. 6: Police Communications Centre Staffing 

Cl. 7: False Creek Ground leases 

Clauses 1, 2 and 4. 

MOVED by Aid. Bowers 

THAT the recommendations of the City Manager, as contained 
in clauses 1, 2 and 4 of this report, be approved. 

- CARRIED UNANIMOUSLY 

1976 Borrowing Program 
(Clause 3) 

MOVED by Aid. Volrich 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 

- CARRIED 

(Aid. Marzari opposed) 
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CITY MANAGER'S AND O'lTII'IR REPORTS (Cont'd) 

Finance Matters 
(August 20, 1976) (Cont'd) 

Additions to Centennial Museum. 
(Clause 5) 

MOVED by Aid. Bird 

THAT the City make a contribution of $25,000 to the Vancouver 
Museums and Planetarium Association towards the necessary 
renovations to the Centennial Museum: 

FURTHER THAT the source of funds be referred to the City 
Manager . 

- CARRIED UNANIMOUSLY 

Clauses 6 and 7. 

MOVED by Aid. Volrich 

THAT the recommendations of the City Manager, as contained in 
clauses 6 and 7 of this report, be approved. 

- CARRIED UNANIMOUSLY 


Propert • Matters 
(August 20, 1976) 

Th^ Council considered this report which contains six 
clauses identified as follows: 

Proposed Easement over portion of City Lot - 
Vicinity of Abbott and Cordova Streets 
Acquisition of Deteriorated Properties - 
Strathcona Rehabilitation Project 
Rental Review - S/S of Kingsway West of Tyne 
Demolitions - Various Properties 

Lease of City Property - E/S Main Street between 
Industrial and Terminal Avenues 

Sale to Mennonite Senior Citizens' Society 4.01 
Acre Site - 5700 Block Bruce Street 


CI. 

1: 

CI. 

2: 

CI. 

3: 

CI. 

4: 

CI. 

5: 

CI. 

6: 


Clauses 1-6 inclusive 

MOVED by Aid. Volrich 

THAT the recommendations of the City Manager, as contained in 
clauses ], 2, 3, 5 and 6, of this report, be approved, and clause 
4 be received for information. 

- CARRIED UNANIMOUSLY 


D. Sale to Southvan Foundation 
2 acre Senior Citizen's 
Site in Langara . 

MOVED by Aid. Bowers 

THAT the recommendation of the 
this report, be approved. 


City Manager, as contained in 
- CARRIED UNANIMOUSLY 
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460 West 16th Avenue 

Development Permit Application #73608 . 

Mr. G. J. Vickery spoke briefly to Council on this development. 

MOVED by Aid. Hafcoutt 

THAT Council advise the Director of Planning that in its 
opinion Development Permit Application No. 73608 for 460 West 
16th Avenue, should be approved. 

- CARRIED 

(Aid. Sweeney opposed) 


F. Staffing and Funding - 

Cordova House - (Hard-to-House 
Facility) 368 East Cordova Street . 

MOVED by Aid. Marzari 

THAT Council authorize an amount of $23,000.00 from the 
Contingency Reserve Fund, for the purpose of subsidizing the staffing 
and meal service at Cordova House, for a period of up to six months 
with a review and report back to Council in three months . 

FURTHER THAT the Mayor be requested to communicate with the 
senior:; governments and request re- imbur semen t to the City based 
on prevailing agreements. 


G. Sale of Fresh Fish from a Vehicle 
Located at the Gastown Farmers 
Market on Sundays . 

MOVED by Aid . Rankin 

THAT the recommendation of the City Manager, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 


At this point in the proceedings Alderman Cowie 
joined the meeting. 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

I. Report of Standing Committee 
on Finance & Administration, 
August 5, 1976 


Department of Travel Industry Presentation of 
a Study on the Potential for a Convention 
Centre in Vancouver (Clause 1) 


MOVED by Aid. Volrich, 

THAT this Clause be received for information. 

- CARRIED UNANIMOUSLY 


II. Report of Standing Committee 
on Community Services, 
August 12, 1976 

The Council considered this report which contains five 
clauses identified as follows: 

CI. 1: 

CI. 2: 

CI. 3: 

CI. 4: 
CI. 5: 

Clauses 1, 2, 3 and 4 

MOVED by Aid. Rankin, 

THAT the recommendations of the Committee contained in 
Clauses 1 and 2 be approved and Clauses 3 and 4 be received 
for information. 

- CARRIED UNANIMOUSLY 

Quarterly Grants Report 
(Clause 5) 


Council agreed to deal with the Committee's recommendations 
on grants individually. 

(a) Arbutus Work Incentive Society 

MOVED by Aid. Rankin, 

THAT Council approve a grant of $7,630.00 to the 
Arbutus Work Incentive Society. 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 

(b) Hellenic School Parents Association 

A representative of this group addressed Council and requested 
that they approve their grant request to enable them to add one 
additional staff member to their one person office to enable them 
to effectively carry out their work. 

MOVED by Aid. Rankin, 

THAT Council approve a grant of $5,610.00 to the Hellenic 
School Parents Association as requested. 

- LOST NOT HAVING RECEIVED 
THE REQUIRED MAJORITY 

(Aldermen Bird, Bowers and Kennedy opposed) 

The Mayor agreed that due to Alderman Boyce's absence through 
illness, this matter be placed on the next Council agenda. 


Withdrawal of Neighbourhood Pub Application - 
2354-2356 West 41st Avenue 

Neighbourhood Pub Proposal - West 10th Avenue 
and Sasamat 

Proposed Local Improvement Money By-law for 
a Community Office in Marpole-Oakridge 
Portuguese Community in Vancouver 
Quarterly Grants Report 


cont'd. 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Report of Standing Committee 
on Community Services, 
August 12, 1976 (cont'd) 

Quarterly Grants Report 
(Clause 5) (cont'd) 

(c) Lower Mainland Stroke Association 

MOVED by Aid. Rankin, 

THAT Council approve a grant of $5,321.00 to the Lower 
Mainland Stroke Association. 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 

(d) Cedar Cottage Neighbourhood 
Services Association 


MOVED by Aid. Rankin, 

THAT Council approve a grant of $12,75 0.0 to the Cedar 
Cottage Neighbourhood Services Association for a Portuguese 
Community Worker. 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 

(e) Vancouver Status of Women 

MOVED by Aid. Rankin, 

THAT Council approve a grant of $6,905.00 to the Vancouver 
Status of Women. 

- LOST NOT HAVING RECEIVED 
THE REQUIRED MAJORITY 

(Aldermen Bird, Kennedy and Volrich opposed) 

(f) Canadian Council of Christians 
and Jews 


MOVED by Aid. Rankin, 

THAT Council approve a grant of $14,500.00 to the Canadian 
Council of Christians and Jews. 

- LOST NOT HAVING RECEIVED 
THE REQUIRED MAJORITY 

(Aldermen Bird, Bowers and Rankin opposed) 

MOVED by Aid. Bowers, 

THAT Council approve a grant of $4,900.00 to the Canadian 
Council of Christians and Jews. 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 

MOVED by Aid. Rankin, 

THAT all grants approved this day be required to provide the 
services and to be subject to the conditions as outlined by the Acting 

Director of Social Planning contained in the Manager's Report 
dated July 29, 1976. 

- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 


III. Report of Standing Committee 
on Planning and Development, 
August 12, 1976 

The Council considered this report which contains four 
clauses identified as follows: 

Cl. 1: Park and Recreation Levies 

CI. 2: Townhouse Proposals in RS-2 and RT-2 Zones 
of the City 

Cl. 3: Monthly Status of Rezoning Applications 
Cl. 4: Development Permit Application - Ferry 
Terminal Foot of Seymour Street 

Clauses 1, 3 and 4 

MOVED by Aid. Bowers, 

THAT the recommendation of the Committee contained in 
Clause 1 be approved and Clauses 3 and 4 be received for 
information. 

- CARRIED UNANIMOUSLY 

Townhouse Proposals in RS-2 and 
RT-2 Zones of the City (Clause 2) 

MOVED by Aid. Bowers, 

THAT recommendation A of the Committee contained in this 
Clause be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers, 

THAT recommendation B of the Committee contained in this 
Clause be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers, 

THAT recommendations C and D of the Committee contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 

(Alderman Cowie requested and obtained permission to 
abstain from voting on recommendations C and D) 


G.V.R.D. Matters 

There were no comments with respect to G.V.R.D. matters 
insofar as the Regional District meeting for August 25, 1976, 
is concerned. 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Volrich, . 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Volrich, 
SECONDED by Aid. Sweeney, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


BOARD OF ADMINISTRATION 

PROPERTY MATTERS 
SEPTEMBER l8. 1970 

The Board considered matters pertaining to Properties and submits 
the following report. 


RECOMMENDATIONS 


1. Lease Renewal - Birch Street End 

North of 6th Ave, to C.P.R. Right-of-Way 

The Supervisor of Property and Insurance reports as follows: 

"The above street end has been leased to Sigurdson Mill- 
work Co. Ltd. for varying periods since February 27j 
1939. The current 5-year lease expired on September 30, 
1969 and has continued on a monthly basis since that 
time pending the completion of a study of rental rates 
for the False Creek properties. The area is used for 
access and storage purposes. 

Sigurdson Millwork Co. Ltd. has now requested a 5-year 
lease renewal, and both the Director of Planning and the 
City Engineer have reviewed this request and with re- 
spect to the future development of False Creek have 
concurred with it. 

A review of comparative rentals in the area has indicated 
that an increase is warranted from the current rate of 
$25.00 per month plus taxes to $85.00 per month plus 
taxes. Sigurdson Millwork has agreed to the rental 
increase effective September 1, 1970. 

RECOMMENDED that the lease of the Birch Street End to 
Sigurdson Millwork Co. Ltd. be renewed for a further 

5- year term commencing September 1, 1970 at a monthly 
rental of $85.00 per month plus all taxes subject to 

6- month notice of cancellation and the same terms and 
conditions as contained in the current lease, with the 
inclusion of a proviso that the lessee is to maintain 
the culvert on West Boundary off the Street End." 

Your Board 

RECOMMENDS that the foregoing recommendation of the Supervisor of 
Property and Insurance be adopted. 

2. Acquisition for Park Site #9 (Kitsilano) 
2058 West 5th Avenue 

The Supervisor of Property and Insurance reports as follows: 

"Lot 5 except the East 8', Block 265, D.L. 526 being 
2058 West 5th Avenue, which is located in Park Site 
#9, has been offered for sale to the City by the owner. 
This Park Site is defined in Table II of the Revised 
Parks Purchases Program (1968-1970) adopted by Council 
on February 6, 1968. 
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BY-LAWS 

1. BY-LAW TO AMEND BY-LAW NO. 3575, 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW (New Regulations re M-1 & 
M-2 District Schedules) 


MOVED by Aid. Bowers, 
SECONDED by Aid. Kennedy, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Bowers, 
SECONDED by Aid. Kennedy, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


2. BY-LAW TO AMEND BY-LAW NO. 4188, 
BEING THE ZONING AND DEVELOPMENT 
FEE BY-LAW 


MOVED by Aid. Volrich, 
SECONDED by Aid. Bowers, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Volrich, 
SECONDED by Aid. Bowers, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


MOTIONS 

A. Allocation of Land for Lane 

Purposes (1234 West. 7th Avenue) 

MOVED by Aid. Bird, 
SECONDED by Aid. Bowers, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for lane purposes, the following described lands: 

South 10 feet of Lot 7, Block 313, District Lot 526, 
Plan No. 590 

(1234 West 7th Avenue) ; 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes, and declared to form and constitute portions of 
lane . 


- CARRIED UNANIMOUSLY 
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MOTIONS (cont'd) 

B. Allocation of Land for Lane Purposes 
(East h of Lot 17 and West h of Lot 
17, Block 294, D.L. 526, Plan 590) 

MOVED by Aid. Bird, 
SECONDED by Aid. Bowers, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for lane purposes, the following described lands: 

North 10 feet of each of the East half of Lot 17, and 
the West half of Lot 17, both of Block 294, District 
Lot 526, Plan 590, the same as shown outlined red on 
plan prepared by G. Girardin, B.C.L.S., dated August 6, 
1976, and marginally numbered LF 7813, a print of which 
is hereunto annexed; 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes, and declared to form and constitute portions of 
lane. 

- CARRIED UNANIMOUSLY 

C. Allocation of Land for Lane Purposes 
(North 10 feet of Lots 18, 19 and 20, 
Block 294, D.L. 526, Plan 590) 


MOVED by Aid. Bird 
SECONDED by Aid. Bowers, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for lane purposes, the following described lands: 

North 10 feet of each of Lots 18, 19 and 20, 
Block 294, District Lot 526, Plan No. 590; 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes, and declared to form and constitute portions of 
lane . 

- CARRIED UNANIMOUSLY 

1 . Harbour Park Property 

MOVED by Aid. Kennedy, 
SECONDED by Aid. Sweeney, 

THAT WHEREAS Council by resolution dated July 27, 1976, 
has broken off negotiations with the proposed developer for 
the Harbour Park Property; 

AND WHEREAS the right to develop this site within the 
airspace above the property represents an economic value to 
the City; 

THEREFORE BE IT RESOLVED THAT Council is prepared to consider 
bids from developers for some part of those rights if the transfer 
to another site is considered to be architecturally appropriate. 

(Amended) 

Alderman Kennedy requested and received permission to amend 
his motion by deleting the first paragraph. 


cont ' d. . . . 
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MOTIONS (cont'd) 

Harbour Park Property 
(cont'd ) 

Tha motion as amended and reading as follows was put and 
CARRIED: 

"THAT WHEREAS the right to develop this site within the 
airspace above the property represents an economic 
value to the City; 

THEREFORE BE IT RESOLVED THAT Council is prepared to 
consider bids from developers for some part of those 
rights if the transfer to another site is considered 
to be architecturally appropriate." 

(Alderman Rankin opposed) 

2 . Escape from Highrise Buildings 

MOVED by Aid. Kennedy, 
SECONDED by Aid. Rankin, 

THAT WHEREAS the subject of escape from highrise buildings 
is a matter of continuing public concern; 

AND WHEREAS it has been demonstrated that the Booth system 
used in New Westminster appears to have novel advantages; 

THEREFORE BE IT RESOLVED THAT the City's Fire Chief and 
Chief Building Inspector be asked to report on the Booth system 
and to advise on the desirability of making the system a 
requirement in all new highrise buildings in Vancouver. 

(Amended) 

Alderman Kennedy requested and received permission to amend 
his motion by inserting the words 'Provincial Fire Marshal' in 
the third paragraph. 

The motion as amended and reading as follows was put and 
CARRIED UNANIMOUSLY: 

"THAT WHEREAS the subject of escape from highrise buildings 
is a matter of continuing public concern; 

AND WHEREAS it has been demonstrated that the Booth system 
used in New Westminster appears to have novel advantages; 

THEREFORE BE IT RESOLVED THAT the Provincial Fire Marshal , 
the City's Fire Chief and Chief Building Inspector be asked 
to report on the Booth system and to advise on the 
desirability of making the system a requirement in all new 
highrise buildings in Vancouver." 

(Underlining denotes 
amendment) 


ENQUIRIES AND OTHER MATTERS 


Alderman Volrich - 
Clean Up of Rubble at 
Hangar #3 Jericho Beach 


referred to a communication he 
had received from ACSOH advis- 
ing that the Park Board has 
requested ACSOH to remove a 
rubbish pile at Jericho Beach 
west of Hangar #3. ACSOH has 
advised that to clean up the 
rubble west of Hangar #3 would 
cost between $2,500 and $3,00 
if done on a commercial basis. 


cont'd. . . . 
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ENQUIRIES AND OTHER MATTERS (cont'd) 

Clean Up of Rubble at Hangar 
#3, Jericho Beach 


They have requested that either 
the City's Sanitation Depart- 
ment or some other appropriate 
agency clean up the rubble at 
no cost to ACSOH or its 
principals . 

MOVED by Aid. Volrich, 
SECONDED by Aid. Harcourt, 

THAT the City request its Engineering Department or some 
other appropriate agency to clean up the rubble west of Hangar 
#3 at Jericho Beach Park at no cost to ACSOH. 

(Amended) 

MOVED by Aid. Rankin in amendment, 
SECONDED by Aid. Sweeney, 

THAT the following be added to Alderman Volrich 's motion: 

"and the City bill the Federal Government for the cost of 
removal of this rubble." 

- CARRIED 

(Aldermen Harcourt, Kennedy and Volrich opposed) 

The motion as amended and reading as follows was put and 
CARRIED UNANIMOUSLY: 

"THAT the City request its Engineering Department or some 
other appropriate agency to clean up the rubble west of 
Hangar #3 at Jericho Beach Park at no cost to ACSOH, and 
the City bill the Federal Government for the cost of 
removal of this rubble." 


Alderman Bowers - advised he has received a 

Tow Away of Cars from number of complaints re 

Provincial Court Building Busters towing away cars from 

the Provincial Court Building 
at 222 Main Street. The 
Downtown Parking Corporation 
originally recommended that 
the Provincial Government 
operate this lot with personnel 
on duty, however, the 
Provincial Government refused 
this request. 

MOVED by Aid. Bowers, 
SECONDED by Aid. Rankin, 

THAT Council request the Provincial Government to permit 
the Downtown Parking Corporation to operate the parking lot at 
the Provincial Court Building, 222 Main Street, with personnel 
in charge in place of the present tow-away system. 


- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 4:10 p.m. 

* * * -k rk 


The foregoing are Minutes of the Regular Council Meeting 
of August 24, 1976, adopted on August 31, 1976. 
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WORKS & UTILITY MA TTERS 

r^COM-lENDATIONS ; 

1. Tender No. 58-7o -3 

Supply & Delivery of Mineral Aggregates 

Ttie City Manager submits the following report of the City Engineer and Purchasing 

. L . 

"Tenders for the above were opened by the City Manager on July 26, ..976, and 
: referred to the City Engineer and Purchasing Agent for report. The officials concerned 
report as follows: 

Funds for all purchases are provided in the Annual Revenue and Capital Budgets. 

A:L1 discounts have been considered when applicable. As local content does not 
iltor the bid order of items meeting specifications the prices reported do not consider 
local content. 

vSix bids were received; four for the supply, transportation and unloading of the 
aaterial and two for the unloading of the material only. As the minor saving ($1,350) 
Involv-id in awarding a separate contract for unloading would ba offset by co-ordination 
md scheduling costs, all recommendations are based upon one company being responsible 
:or i;h3 supply, transportation and unloading of the respective material. 

Construction Aggregates Ltd., and Lafarge Concrete Ltd., both tendered a combined 
product, as an alternative to Items 1 to 4 (these materials are blended together when 
Baking asphaltlc concrete) . Use of the combined product will still require that Items 1 
Ito 4 be used to produce some asphaltic concrete mixes; however, the quantities of 
Items i to 4 required will be reduced. This reduction is estimated to save approximately 
1$ 35, 000. 

All prices for Items 1 to 4 shown in this report, and in the working copy of the 
abulatlon which is on file in the Purchasing Agent's office, have been adjusted to 
reflect the reduced estimated quantities. Prices also include all taxes and charges. 

All recommendations in this report are for acceptance of the low bids meeting 
Specifications, with the exception of Items No. 3 & 5. Item No. 3 is for a less expensive 
I alternative material while Item No. 5 is the low effective bid meeting specif ications . 

Ttem No. 3, The low bid to meet specifications, was submitted by Pacific Rim 
■res:stV Ltd. : ho^^'ever. Lafargw Concrete Ltd., tendered an alternate Tuaterial that 
has a minor size deviation from specification which will not affect its final usage 
and will save an estimated $2,500. This material was successfully used last year. 

Item No. 5, Lafarge Concrete Ltd., and Blackstone Paving Ltd., submitted bids 
which" were lower than that being recommended, by an estimated $4,500 and $3,000 
respectively. The Lafarge product does not meet specifications as the material offered 
is only 75% crushed, not 100% crushed as required by the City. 

The material offered by Blackstone Paving Ltd., has a specific gravity which is 
ipproxisiately 17% greater than material supplied by other bidders. As a result, the 
City would have to purchase 17% more material to obtain the equivalent volume to that 
;uppi;.ed by the recommended bidder. This represents an additional estimated cost to 
tlie C:ty; in the amount of $15,000. 

It is recommended that the unspecified portions of the m.aterial which are to be 
picked up via City trucks be awarded to three tenderers. This will enable the material 

or each job to be picked up from the location that produces the lowest on-site cost 
^'or that particular location (taking the City's hauling costs into account). It is 
estimated that this portion of the contract will cost an additional $75,000. The 
J, tires shown in the Recoiiimendations in this report do not: include this amount due to 
.he uacertainty of job .locations duriag the i2montu duration of the contvact. 

The City Kngiaeer and Purchasing Agent, RiLCQI-^MEND as follows: 
/ . Con.?.t ructlou Aggre gates Ltd. 

Item 1, the reduced aiaount of Ttem 2, and Items 9, 17 and an estimated 35,000 
tons of the 1/2" alternative asphalt blend tnaterial, to be delivered and unloaded 
.■t Capibii.e Yard, at an estimated cost of $830,000; and an uaspecif.ied portion of 
:. tains 9, X? and 17 which will be picked up by City Trucks. 
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*^ 1^ .1 Con t ' d 

"5. Pacific Rim Aggregates, A division of RivTow Straits Ltd. 

Tha reduced amount cr Item h ^ and Itemc 5, 10 and 13, to be deliverei' auJ 
unloaded at Gamble Yards at an estimated cost of $320,000. 

G. L afarge Concrete Ltd . 

The reduced amount of Item 3, and Items 7 and 11, to be delivered and unloaded 
at Gamble Yards at an estimated cost of $65,000; and an unspecified portion of 
Items 9, 12 and 17, which xjill be pxcked-up by City trucks. 

D. C olumbia Situlithic Ltd . 

An unspecified portion of Items 9, 12 and 17, v?hich will be picked-up by 
City trucks." 

The City Manager REC0M£4ENDS that the recommendation of the City Engineer and 
Purchasing Agent be approved, subject to a contract satisfactory to the Director 
of Legal Services. 

The City Treasurer shall return the deposits or bid bonds of unsuccessful 
bidders . 

2. Rental Agreement for Radio Installation at 
Seton Villa 

The City Engineer reports as follows: 

"In order to provide reliable coverage, police radio transmitters and 
antannae were installed at Seton Villa Retirement Centre, 3755 McGill Street, 
Burnaby. The Co-ordinated Law Enforcement Unit are sharing this facility 
with the Vancouver City Police. 

The ov^fiers have requested that an agreement be drawn up for the space 
jointly occupied by the Vancouver City Police and the Co-ordinated Law Enforce- 
rnant Unit. The rental charge of $60 per month will be shared by the Vancouver 
City Police Department and the Co-crdinated Law Enforcement Unit. Funds are 
available in the Revenue Accounts. 

The term of the lease should be for 5 years with an option for a further 

The City Engineer RECOMMENDS that the Director of Legal Services be authorized 
to prepare and execute a lease agreement between the City and Seton Villa for 
the space required to accommodate the police radio equipment." 

The City Manager RECOMMENDS that the foregoing report of the City Engineer 
ba approved. 

IN^F0R^1ATI0N^ : 

3 . Tender Aw ards 

The Purchasing Agent reports as follows: 

"In accordance with Council policy, contracts for the following supplies were 
awarded by the City Manager/authorized City Officials: 

Tailgate Mounted Salter/Sanders 
DeTiolition Breakers 
Soil Sterilant 
Tracks 

Diaphragm Pump 

Decorative Street Lighting, Vfalki-zay Luiriinairss and Poles 
Ed'ictor Catcli Basin Cleaners 

Fire Hose 
EJectx'ic Carts" 

The City Manager submits the foregoing report of the Purchasing 
Aoent for the INFORMATION of Council. 
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INFORMAT I ON AND RECOMMENDATION : 

■i . Imp rovements tc BounJary Road aL King sway 

The City Engineer reports az follows: 

"On August 10, 1976, Council adopted the following resolution: 

'That the City Engineer be instructed to defer indefinitely letting 
the. contract on the widening of Boundary Road at Kingsway to provide Council 
an opportunity to discuss the whole question of Boundary Road with the citizens, 
Burnaby Council and the Vancouver Park Board; 


FURTHER THAT the City Engineer report back on Burnaby Council's reaction 
to Council's decision to indefinitely defer this contract.' 


On August 16, 1976, Burnaby Municipal Council were advised of Vancouver 
Council's decision and after considering a report from their officials about the 
impi-ovement project, adopted the following resolutions: 

I '1, THAT Council endorse the revised intersection plan for the south side 
I of Kingsway as shown on Figure 2 of the Director of Planning 's report; 

i and ; 

i 

! 2. THAT Council request the cooperation of Vancouver City Council to obtain 
!:he necessary approval of the Province to use a portion of Central Park 
for road purposes and initiate the necessary legal formalities with the 
Province; and 

3. THAT Council request Vancouver City Council to expedite discussions with 
interested parties (citizens, Burnaby Council and the Vancouver Parks 
Board) so that construction may proceed this year; and 

A. THAT a copy of this report be sent to: 

a) Yaucouver City Council 

b) Hurnaby Parks and Recreation Commission 
:) Burnaby/Vancouver Parks and Recreation Committee 
d) Diane Matters, Vice-President of the Boundary 

X tr- j-\ f\ T *4 t- ,-■ A .-i ^ i-» -i -J t-> 

i) The Vancouver Community Legal Assistance Society 
f) The Honourable J. Nielsen, Minister of Environment' 


IJKTS ^S ECTION TREATMENT 

To improve the capacity of the intersection and to provide improved 
intersection geometries at Boundary Road and Kingsway, the original proposed 
design allowed for three northbound lanes, three southbound lanes, with a 
left-turn bay in both directions. This original design necessitated the 
acquisition of 30 feet from Central Park for a distance of approximately 
300 feet. 

Item J of Burnaby 's resolutions refers to a revised plan for the 
improvements that modifies the design on the south side of Kingsway adjacent 
the park. This design modification reduces the encroachment into the park 
from 30 feet to 20 feet and avoids the large evergreen trees that were of 
concern to the Burnaby Parks Commission. This design modification was 
vchi>»ved by deleting one lane for the northbound movement. Although the 
r:;rt:ibound capacity is reduced by one lane, this revised plan on the south- 
side of Kingsway provides an acceptable match with the proposed improvements 
nortii of Kingsway. 

Items 2 and 3 of the Burnaby Council's resolution indicate their 
desire to proceed with this project as soon as possible and to have Vancouver's 
support in proceeding with construction. These two item.s are Burnaby Council's 
react:ion to Council's resolution of August 10, 1976. 

Attached are letters from the Vancouver Board of Parks and Recreation 
ai-.d ! he Conservation Committt e of the Federation of British Clolnmbia Naturalists 
abouc this improvement project. These letters havp been recently circulated to 
ir.et?.bi;r;i of Council for Information." 

Cent . . . 
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Clause 4 Cont'd 

The City Manager submits the foregoing report of the City- 
Engineer for INFORMATION and RECOI'LMENjjS that the City Clerk be 
instructed to arrange the meeting referred to in item 3 of the 
resolution of the Burnaby Council as soon as possible. 


R EC0MI4ENDATI0N ; 

5. Vancouver Sewerage and Drainage District Sewer Easement 

Over City-Owned Lots 12 & 13 and Lots 31 & 32, False Creek, 
Plan 16003 (extending N. from Heather St. and under Heather 
Marina to False Creek) 


The Director of Legal Services reports as follows: 

'The Greater Vancouver Sewerage and Drainage District has 
requested that the City grant a perpetual easement for sewerage 
purposes to the above described lots forming a portion of False 
Creek . 

The right-of-way in passing through Lots 31 and 32 will provide 
for installing the sewer beneath the Marina, the water lot and 
the walkway. 

It is necessary that right-of-way over Lots 12 and 13 be 
regularized by approving agreements executed on December 9th, 
1975. 


RE COMMENDAT I ON 

It is recommended that approval be granted for execution of 
agreements to grant a right-of-way to the Greater Vancouver 
Sewerage and Drainage District to install sewers reserving 
the right of the City to install and maintain the seawall 
and for the installation, construction and maintenance of 
Marina buildings and facilities upon Lots 31 and 32. 


satisfaction of the Director of Legal Services." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Director of Legal Services be approved. 

Plans of required right-of-way will be displayed in Council Chamber. 



FOR 
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BUILDING & PLANNING MATTERS 


RECOMMENDATION 


1. 


Rezoning Application - 3743 West Broadway 


The Director of Planning reports as follows: 


"An application has been received from J. Lent is requesting 
an amendment to the Zoning and Development By-Law No. 3575 
whereby the above-mentioned property be rezoned from (RS-1) 
One- Family Dwelling District to (C-2) Commercial District 
for the purpose of: 

' development of three floors building containing two 
stores (or one pizza-and-steak house) on the first 
floor and eight apartment suites on the next two 
floors. ' 

SITE DESCRIPTION 

The site is located on the north side of Broadway approximately 
mid-block between Alma Street and Highbury Street. The site 
has a 50 foot frontage on Broadway and is 125 feet deep for a 
total site area of 6,250 square feet. There is no lane at the 
rear of the site. (See Appendix A). 

The lots immediately to the north, to the south across Broadway, 
and generally to the west of the site are zoned (RS-1) One-Family 
Dwelling District and are developed with single family dwellings 
which are generally 1-^ storeys plus basement in height. The two 
lots immediately to the east of the site are zoned (C-2) 
Commercial District and developed with a gas station. The lots 
to the north and south of the gas station are also (C-2) Commer- 
cial District. The commercial area to the north contains a two 
storey apartment building. The commercial area to the south 
and across Broadway contains a vacant gas station on the corner 
and a three storey structure under construction which will have 
retail use on the ground floor, offices on the second floor, and 
two apartments on the third floor. 


The Planning Department does not support the proposed rezoning 
and use of this property since it would represent an encroachment 
of retail commercial development into a viable and quiet single 
family residential area. 

Furthermore, there is ample commercially zoned property on both 
sides of West Broadway east of the subject site and on both 
sides of Alma between Broadway and West 10th Avenue to serve the 
needs of this area. 

The Vancouver City Planning Commission when considering this 
application at its meeting on August 4, 1976 concurred with the 
recommendation of the Director of Planning. 

RECOMMENDATION : The Director of Planning recommends that the 
application be not approved. " 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Director of Planning be approved. 


ANALYSIS 


Cont'd 
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Item No . 2 cont ' d 

These premises comprise a 2 1/3-storey and full basement 
frame dwelling with a main floor area of 970 sq. ft. 
erected in I908 on a site 14.2' x 120' zoned RM-3. The 
dwelling contains 8 rooms plus a two-room self-contained 
basement suite, has I3 plumbing fixtures, a concrete 
foundation, a patent shingle roof, siding on exterior 
walls and is heated by an automatic gas furnace. There 
is a three-car garage at the rear of the lot and 
access is gained by a side driveway to 5th Avenue. 
This house is in average condition for age and type and 
is currently rented to one lessee who sublets the base- 
ment suite. 

Negotiations with the owners confirm that they are pre- 
pared to sell for the sum of $335070.00 as of September 
30, 1970. The above price is considered to be fair and 
equitable and represents market value for property 
in this area. The Parks Superintendent advises that 
this matter is being referred to a meeting of the Park 
Board on September ll^, 1970. 

Therefore it is - 

RECOMMENDED that the Supervisor of Property and Insurance 
be authorized to acquire this property for the sum of 
$33> 070.00 on the foregoing basis chargeable to Code 
#l|.l89/-, subject to the endorsation of the Board of Parks 
and Public Recreation." 

Your Board 

RECOMMENDS that the foregoing recommendation of the Supervisor of 
Property and Insurance be approved. 


3. Sale of Delta View Park Site 

Lot Situated N/S South-West Marine Drive 
Between Cambie and Yukon Streets 


The Supervisor of Property and Insurance reports as follows; 

"Lot D, Blks. 1&2, D.L. 311, Plan #10525, situated on North 
Side Marine Drive between Yukon and Cambie Streets was 
acquired in 1922 for park purposes, being designated 
'Delta View Park'. The site is triangular in shape and 
contains approximately .91 acres, and has not been 
developed by the Parks Board. 

The site was originally zoned RS-1 and in October, I967 
was considered by City Council as a possible public 
housing site subject to inclusion of privately-owned 
Lot 3 of B, D.L. 323j situated to the North and abutting 
the park. Due to the fact that this privately-held 
land formed approximately 60% of the proposed site, it 
was deemed that the cost of assembly of the site was 
prohibitive and it was deleted as a possible public 
housing site. 

Following Council's action an inquiry was received from 
the optionee of this private parcel, advising of his 
interest in acquiring the park site for development 
with garden apartments, and on November I3, I967 the 
Board of Parks resolved; 

'That the Board releases Delta View Park for sale 
by the Supervisor of Property and Insurance, the 
proceeds of the sale to go to the Board's Park 


continued . . . / 3 
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The Director of Planning reports as follows: 

"An application has been received from J. Mahalac, owner of 
the above-mentioned property, requesting an amendment to 
the Zoning and Development By-Law No. 3 575 whereby the 
above-mentioned property be rezoned from (RS-1) One-Family 
Dwelling District to (C-2) Suburban Commercial District 
for the purpose of : 

'developing a large Butcher Shop and Delicatessen 
with two suites for renting upstairs. ' 

SITE DESCRIPTION 

The site is located on the east side of the 7000 block of Victoria 
Drive near 54'th Avenue. The lot measures 33 feet along Victoria 
Drive and 110.18 feet in depth and comprises a total of 3635*94 
square feet (See Appendix A). 

The site is zoned (RS-1) One-Family Dwelling District as is the 
surrounding land in Block 58 with the exception of the lot in 
the northwest corner which is zoned (C-2) Commercial District. 
This commercial lot is developed with a Sunys Gas station. The 
four lots between the gas station and the subject site are devel- 
oped with a B.C. Hydro bus turnaround. The remaining land in the 
Block is developed with single family dwellings, the majority of 
which are one or I2 storeys. The subject site itself is developed 
with a one storey white wood house with some living accommodation 
on a second floor within a sharply pitched roof. 

The lands directly across Victoria Drive from the site and to the 
south are zoned (C-2) Commercial District but are developed with 
single family dwellings. The lands across Victoria Drive to the 
north are (C-2) Commercial District and developed with one- storey 
stores. 

PROPOSED DEVELOPMENT 

The applicant's drawings, submitted with the application and stamped: 
"Received, May 11, 1976", are not drawn to scale as they are merely 
intended to give an idea of the design. The building indicated 
is a two-storey flat-roofed structure. The ground floor contains 
two shops with separate entrances at the front and rear and display 
windows facing Victoria Drive. One shop consists of only one room 
v^ich extends the length of the building. The other shop contains 
two major rooms and a smoke room for meats in the rear. 


At the extreme northern side of the building facing Victoria Drive 
are a door and stairs to the second floor. This entrance serves 
what appears to be a three-bedroom apartment. Another apartment, 
presumably with a similar floor plan, is located at the rear of the 
building with an entrance facing the lane. Both apartments have 
external balconies which extend across the complete width of the 
building. 

ANALYSIS 

The Planning Department does not support the proposed rezoning and 
uses of this property for the following reasons: 

1) it would represent an encroachment of commercial use 
into an area which is presently developed as an (RS-1) 
One-Family Dwelling District 

2) there seems to be sufficient lands zoned (C-2) Commercial 
District in the area to accommodate the demand for 
commercial development, and 

3 ) the proposed meat smoking use could produce annoying 
odours in a residential area. 


Cont'd 
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Clause #2 continued ; 

The Vanc<Miver City Planning Comnission at its meeting on August 4, 
1976 concurred with the recommendation of the Director of Planning. 

RECOMMENDATION : The Director of Planning recommends that the application 
be not approved, " 

The City Manager RECOMMENDS that the foregoing reco««endation of the 
Director of Planning be approved, 

i 
i 


3. Rezoning Application - 3583 West 40th Avenue 1 

i 

The Director of Planning reports as follows: t 

"An application has been received from T,K, Johnston request- 
ing an amendment to the Zoning and Development By-Law No. 
3575 whereby the above-mentioned property be rezoned from 
(RS-1) One-Family Dwelling District to (C-2) Commercial 
District for the purpose of: 

'having the westerly 33 feet of the above-mentioned ' 
property zoned as originally and has been for the 
last 50 years or more to C-2.' 


SITE DESCRIPTION 

The lot for which this rezoning application has been submitted is 
adjacent to a lot developed with a gas station and zoned (C-2) 
Commercial District on the northeast corner of West 40th Avenue 
and Dunbar Street. (See Appendix A). The lot measures 66 feet 
by 101.5 feet for a total site area of 6,699 square feet. \The 
proposed rezoning is for the westerly 33 feet of the lot. 

The lot is currently developed with a single family dwelling. The 
lands to the north, east, and south of the site are zoned (RS-1) 
One-Family Dwelling District and developed with single family 
dwellings. 

BACKGROUND 

On April 8, 1975> Council approved the following recommendation of 

the Standing Committee on Community Services: 

•THAT the Director of Planning be asked to report on 
rezoning of Lots 43 and 44 at 40th and Dunbar from C-2 
Commercial to RS-1 Residential.' 

This recoauendation was based on the advice of the Planning Depart- 
ment that such an application would prevent the commercial develop- 
ment of these two lots. 


On Noveaber 4» 1975» Council, in dealing with a report and 

recommendation of the Director of Planning resolved the following: 

'THAT the Director of Planning be instructed to submit an 
application to rezone the S.E. corner of 40th Avenue and 
Dunbar; Lots 44 and 43; Block 14; D.L. 2027; to (RS-1) 
One— Family Dwelling District to Public Hearing scheduled 
for December 9, 1975*' 


Cont'd 
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Clause #3 continued; 

At the Public Hearing on December 9* 1975* Council approved the 
application to rezone Lot 44 and the west half of Lot 43 from 
(C-2) Commercial District to (RS-1) One Family Dwelling District. 
At that time, it was further resolved: 

'THAT the Director of Planning be instructed to rezone the 
west half of Lots 21 and 24* Block 14, D.L. 2027 from 
(C-2) Commercial District to (RS-1) One Family Dwelling 
District and refer direct to a Public Hearing.' 

The application to rezone 3583 West 40th and 3584 West 39th Avenue 
was approved at a Public Hearing held on March 11, 1976. Mr. T.K. 
Johnston as owner of the property at 3583 West 40th Avenue, spoke 
against the rezoning at the Public Hearing. 

Following this Public Hearing Mr. T.K. Johnston wrote a letter, 
dated March 16, 1976, to the City Clerk protesting Council's resol- 
ution and requesting another hearing. 

The Planning Department replied to Mr. Johnston in a letter dated 
May 3, 1976. He was informed that another Public Hearing on the 
application would not be possible as the amending By-Law had been 
enacted by Council and that he might wish to consider submitting a 
rezoning application from (RS-1) One-Family Dwelling District to 
(C-2) Commercial District in order to receive further consideration 
of his case by Council. He was informed in this letter that the 
Planning Department would not support the application. On May 27, 
1976, the Planning Department received a rezoning application from 
Mr. Johnston and a petition in support signed by 21 adjacent resi- 
dents on West 40th Avenue. 

ACTION LINE 

On July 16, 1976, the Mayor forwarded a letter which he had received 
from the Action Line of the Province to the Planning Department for 
reply. The letter from the Action Line refe2?red:to an enclosed 
copy of a letter which they had received from Mr. Johnston seeking 
advice about his rezoning application. (Refer to Appendix B for the 
text of these letters and the response of the Planning Department.) 

ANALYSIS '~ — - ■ ■ • 

In the letter dated May 3, 1976 from the Planning Department to Mr. 
Johnston, he was informed that: 

'the Planning Department could not support an application to 
rezone a portion or all of your property to (C-2) Commercial 
District. Your property is developed residentially as are 
the properties to the north, east and south. It is our 
opinion that there is anqjle commercially zoned land in the 
vicinity of West 41st Avenue and Dunbar to serve the needs 
of the area. We see no justification for expanding the 
commercial area, however, the final decision with respect 
to an application to amend the Zoning and Development By-Law 
No. 3575 lies with City Council.' 


Cont'd . . 
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At its meeting on August 4, 1976 the Vancouver City Planning Commission 
concurred withi the reconunendation of the Director of Planning with the 
following reservation: 

'Because we feel the applicant has been unduly penalized 
by: 

1) the (C-2) zoning which permitted a gas station 
built to his property line, and 

2) the present (RS-l) zoning which the applicant 
believes has depreciated his property value, 

the applicant should be given some consideration. ' 

RECOMMENDATION : The Director of Planning recommends that the applic- 
ation be not approved, " 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Director of Planning be approved. 

DELEGATION REQUEST THIS DAY: Hr. T. K. Johnston 

4. Cedar Cottage N.I. P. Appropriation: 
■The New School 


The Director of Planning reports as follows : 

"On November 12, 1975, the Cedar Cottage N.I. P. Committee re- 
commended that $5,300.00 be allocated to the New School at 
3700 Commercial Drive for installation of non-breakable wind- 
ows, steel doors and paint. 

Subsequently the matter was discussed with C.M.H.C. who ex- 
pressed concern about the condition of the roof at the New 
School. It was then decided by the Cedar Cottage N.I. P. pro- 
gram that N.I. P. funding be contingent on the New School re- 
pairing its roof to a suitable standard. 

The New School has now received funding for repair of its roof 
from the Vancouver Foundation subject to approval of N.I. P. 
funding for additional repairs and renovations (Appendix I) . 
Their request for assistance, plus a contingency of $530.00 to 
account for inflation (Appendix II) , was reconsidered at the 
regular meeting of the Cedar Cottage N.I. P. Committee on 
Wednesday, July 7, 1976. The N.I. P. Committee reapproved the 
original request but rejected the extra request of $530.00. 

C.M.H.C. disburses funds in the R.R.A.P. program as the work 
progresses and have suggested the same approach with the New 
School. The school would therefore receive the funding as a 
grant much the same way a homeowner receives funding under 
R.R.A.P. 

It is therefore recommended: 

1. That Council approve the appropriation of $5,300.00 from 

the housing account of the Cedar Cottaae Neigh- 
bourhood Improvement Program for installation of non- 
breakable windows, steel doors, and exterior painting to 
the New School, 3070 Commercial Drive. The first funds 
shall be forwarded v/hen no less than 25% of the work has 
been completed; the remaining funds will be forwarded upon 
completion of the work. 


Cont'd 
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Clause #4 continued : 

Cost sharing 1s as follows: 

Federal (50%) $2, 650, Province (25%) !5l,3?R, City (PIX) <1,325." 

The City Manager RECOMMENDS that the report of the Director of Planning 
be approved. 


5. 3135 West Broadway - Development Permit 

Application #67969 - Zone; C-2 

3080 West Broadway - Development Permit 

Application #73483 - Zone; C-2 


The Director of Planning reports as follows: 

"Mr. C. Bonnis for the El Matador Restaurant has filed the following 
Development Permit Applications: 

#67969 - to retain restaurant and use a portion as a 
lounge. 

#73483 - change use from drive-in restaurant to restaurant 

and use a portion of the site for the required parking 
for the El Matador Restaurant - 3135 West Broadway. 

The sites are located in the 3000 and 3100 blocks of West Broadway 
(Appendix I - Map). 

HISTORY 


City Council in April 1975 received a complaint from Mr. & Mrs. Lorne 
Atkinson of the Ace Cycle Shop, the complaint referred to the parking 
situation in the area of the 3100 block West Broadway with particular 
reference to the EV Matador Restaurant. A report (Appendix II) to the 
City Manager dated January 12, 1976, was considered by City Council on 
January 27, 1976 and Council deferred consideration pending the hearing 
of delegations from parties concerned. At a future meeting on February 
24, 1976 City Council was advised by the owners of the El Matador that 
they have found a suitable site for ancillary parking for the restaurant 
and they also wished to apply for the use of a portion of the restaurant 
as a cocktail lounge. This matter has been held in abeyance for the 
processing of the necessary development permit applications. 

PRESENT SITUATION 

Development Permit Application #67969 - 3135 West Broadway "to continue to use 
an existing building as a restaurant and to use a portion of the restaurant as 
a cocktail lounge" and Development Permit Application #73483 - 3080 West 
Broadway "to change use of an- existing building from drive-in restaurant 
to a restaurant and to use a portion of the site for ancillary parking for 
3135 West Broadway" were reviewed by the Director of Planning on July 26, 
1976. 

The oroDosed restaurant and lounge would require 26 off-street parking spaces, 
4 to be located on the said site and the remaining 22 spaces on 3080 West 
Broadway located 305 feet from the restaurant and lounge. Both the Kitsilano 
Area Planner and the Senior Area Planner (Appendix III) consider that this 
was not an acceptable proposal as the patrons use all the available on street 
parking before parking in the proposed ancillary parking area 305 feet away, 
across the street and in another block. It was considered that the proposed 
parking arrangement would be acceptable for restaurant use only, but not for 
a proposed lounge, and therefore the Director of Planning recommends: 

(1) That it be recommended to City Council that Development Permit 
Application #67969 be approved in accordance with the submitted 
application, such plans and information forming a part thereof, 
thereby permitting the continuing use of this building as a 
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restaurant and the relaxation of one off-street loading and unloading 
space to off-street loading and unloading spaces, subject to the 
foil 0^/1 ng conditions: 

1. Prior to the issuance of the Development Permit: 

(a) that the applicant first can and does obtain 
approval of the Board of Variance for use of an 
ancillary parking area 305 feet from the proposed 
development it would serve in lieu of the permitted 
150' maximum. 

(b) that the required 9 parking spaces for this development 
be provided on the site at 3080 West Broadway (legal 
description 1, 2 & 3, District Lot 540), and will require 
a registered agreement under Section 24(A) of the Land 
Registry Act to the satisfaction of the Director of 
Planning. 

(c) revised drawings are to be submitted clearly indicating 
to the satisfaction of the Director of Planning: 

(i) that all reference to a lounge within this 
building is to be deleted and the area be 
otherwise designated 

(ii) the provision of on-site garbage facilities 
to the satisfaction of the City Engineer and 
the Medical Health Officer. 

2. The 4 parking spaces on this site and the 9 parking spaces on 
the ancillary parking site are to be provided, including 
surfacing and curbing in accordance with the approved drawings 
and relevant requirements of Sections 12 and 13 of the Zoning 
and Development By-law within sixty (60) days from the date of 
any use or occupancy of the proposed development and thereafter 
permanently maintained. 

At his meeting on July 26, 1976, the Director of Planning made the 

following recommendation for Development Permit Application #73483: 

(2) Approve, in accordance with the submitted application, such plans and 
information forming a part thereof, thereby permitting the change of 
use of the existing building on this site as a restaurant and the use 
of a portion of this site to provide ancillary parking for the 
restaurant at 3135 West Broadway (legal description: 9 & Eh^O, 
Block 54, District Lot 540), subject to the following conditions: 

1. Prior to the issuance of the Development Permit: 

(a) revised drawings are to be submitted, clearly indicating 
to the satisfaction of the Director of Planning: 

(i) Minimum of 11 parking spaces and 1 loading and 
unloading space conforming to the Zoning and 
Development By-law. 

(ii) Provision of on-site garbage facilities to the 

satisfaction of the City Engineer and the Medical 
Health Officer. 


2. The 11 off-street parking spaces and one off-street loading 
and unloading space are to be provided including surfacing 
and curbing in accordance with the approved drawings and 
relevant requirements of Sections 12 and 13 of the Zoning 
and Development By-law within sixty (60) days from the date 
of any use or occupancy of the proposed development and 
thereafter to be permanently maintained, 9 of these off- 
street parking spaces are to be provided and maintained on 
this site for the restaurant at 3153 West Broadway (legal 
description: 9 & 10, Block 54, District Lot 540). 
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The Director of Planning recommends the following: 

A. ?.135 l.'ast Broadway 

Development Permit Application #67969 
Zone: C-2 

APPROVE the continuing use of this building as a restaurant and the 
relaxation of one loading and unloading space to off-street loading 
and unloading spaces subject to the listed conditions. 

B. 3080 West Broadway 

Development Permit Application #73483 
Zone: C-2 

APPROVE the use of the existing building on this site as a restaurant 
and the use of a portion of this site to provide ancillary parking 
for the restaurant at 3135 West Broadway (legal description: 9 & EH 10, 
Block 54, District Lot 540), subject to the listed conditions. 

The City Manager RECOMMENDS that the recommendations of the 
Director of Planning be approved. 


6. Retention of Dwelling Unit - 74 West 21st Avenue 

On June 22, 1976, City Council heard Mr. C. Kyriakopoulos as a 
delegation with respect to a refused Hardship Application and 
passed the following motion: 

'THAT this clause be deferred to permit the appropriate 
civic officials to discuss with Mr. Kyriakopoulos his 
statement re health problems and also to investigate the 
matter of the legality of the present suites in the 
building. ' 

The Director of Permits and Licenses reports as follows: 

"The above property is situated in an RS-i - One Family 
Dwelling District. The records show that in 1956, Develop- 
ment and Building Permits were issued to convert the above 
building to a duplex having one dwelling unit on the main 
floor, and one dwelling unit on the second floor with no 
living or sleeping quarters in the basement. This work, 
however, was never completed and the Permits expired. 

Inspection of the building in October, 1971, found that 
the basement had been altered to provide one housekeeping 
unit, and the main and second floors were occupied as one 
dwelling unit. In November of 1960, the Zoning and Develop- 
ment Bylaw was amended which removed the discretionary 
power of the Director of Planning to permit conversions in 
an RS-1 - One Family Dwelling District. Therefore, the 
only manner in which Mr. Kyriakopoulos may legalize the 
basement accommodation would be to examine his right of 
appeal through the Board of Variance. 

The Medical Health Officer has investigated Mr. Kyriakopoulos* 
statement with respect to his health and suggested that the 
matter be considered on economic grounds only. (See attachments). 

It is, therefore, recommended that the decision of the 
Hardship Committee be endorsed and the application be 
refused. " 

The City Ilanager RECOMMENDS that the recommendation of the 
Director of Permits and Licenses be approved. 


Cont.' d 
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RECOMMENDATION 


7. Kitsilano Neighbourhood Improvement Program: 
Funds for Serendipity Playschool 


The Director of Planning reports as follows: 

On July 7, 1976 the Kitsilano Citizens Planning Committee received a request for NIP 
funds from the Serendipity Playschool Society. 

Serendipity, a registered non-profit society, was formed in May of 1973. Its purpose 
is to provide day-care services to pre-school children between the ages of 3 and 5 years. 
This centre operates at 2720 Balaclavo Street in a house purchased by the Society for 
this purpose. Daycare is provided for 15 children in a home-like setting. 

The Serendi pity's requested NIP funds for the following seven items: 1.) covered 
playspace structure to allow the children to play outside, even when it's raining 
($10,500), 2.) modernization of the f rnace ($800), 3.) widening and relocation of 
path ($450), 4.) interior repainting ($1200), 5.) sand and gravel for properly 
drained sand boxes ($150), 6.) a play fort ($1,000), 7.) preparation of the site, 
improving drainage ($350). (Details are attached as Appendix A, the paddling pool 
(item e) has been replaced with site preparation.) The Society felt that all of 
these items were necessary to bring this Daycare Centre up to a satisfactory standard. 

The Kitsilano Citizens Planning Committee and the Site Office Co-ordinator reviewed 
this proposal and recommended approval. CMhC has concurred. 

It is therefore RECOMMENDED that: 

City Council approve the expenditure of up to $16,000 (sixteen thousand dollars) to 
improve the Serendipity Playschool, as outlined in Appendix A. The cost sharing is: 
City $4,000, Provincial $4,000; and Federal $8,000 funds available for social" facilities. 

The City Manager RECOMMENDS that Lhe reconmendations of the 
Director of Planning be approved. 


8. Kitsilano Neighbourhood Improvement 
Program Funds for Bayview School 

The Director of Planning reports as follows: 

"As the final stage in providing adequate space for the Out-of-School Child Care 
services being operated out of Bayview School, and in upgrading spaces available 
after school hours for community use, it is proposed that further NIP funds be 
allocated to make renovations to Bayvlev; School. 

As noted in Appendix "A", there is a need for space for 65 children in the Out-of 
School Program in the fall. By making some alterations to the "Girls Play Area" 
in the basanent of the school, there will be enougli space for 75 chilaren, the. 
maximum permitted in any one facility. 

The School board has estimated the total cost for these renovations to be $8,924. 
However, the cost of overheads is $1239 and the School Board has agreed to pay 
this amount. Therefore, the total cost to NIP would be $7,685 (see Appendix B). 

Some equipment is required to meet licencing standards and the estimated cost for 
this is $2008.00 (see Appendix A). Therefore, the total cost for renovations and 
equipment is $9693.00. 

The Site Office Co-ordinator and the Kitsilano Citizens Planning Committee reviewed 
this proposal and recommended approval. CMHC concurs. 

It is therefore RECOMMENDED that: 

City Council approve the expenditure of up to $9693 (nine thousand, six hundred, 
and ninety-three dollars) from the Kitsilano Neighbourhood Improvement Program 
budget to make renovations to Bayview School and to purchase equipment (as noted 
in Appendix A). The cost sharing is: City $2423.25, Province $2423.25, Federal 
$4846.50. This should be charged to the Social Facilities budget." 

The City Manager RtCOflMENDS that the recommendation of the Director of 
Planning be approved. 

Coj:it'd . . . 
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9. Kitsilano Neighbourhood Improvement Program - 
Kitsilano Area Child Care Society Playground 

The Director of Planning reports as follows: 

"On September 16, 1975 City Council approved the expenditure of $59,300 from 
Kitsilano HIP funds in order to purchase and erect a portable daycare facility 
for the Kitsilano Area Child Care Society. In May 1S76 this Centre openjBd; however 
they were only granted an interim licence because the facility was still not up to 
standard. 

On July 27, 1976 City Council approved the expenditure of up to $5000 from NIP funds 
to purchase the equipment required to meet daycare licencing standards. 

The final step required to, bring this facility up to full operational standard 
is to properly landscape the site (this is required on the Society's development 
permit to be completed by November, 1976). It is also desireable to have some 
outdoor playground equipment and a covered play area constructed. The total 
estimated cost for the landscaping, playground and covered play structure is 
$10,218 (as detailed in Appendix A). 

Because of a change in contractors and unusually long time delays between approval 
of the first grant and the actual construction of the Centre, the actual cost of 
construction was $320 more than allocated. Therefore, this amount should be added 
to the requested amount to balance the final budget for this project. 

The Site Office Coordinator and the Kitsilano Citizens Planning Committee reviewed 
this proposal and recommended approval. Q^HC concurs. 

It is therefore RECOMf^ENDED that: 

City Council approve the expenditure of up to $10,538 (ten thousand, five hundred 
and thirty eight dollars) from the Kitsilano Neighbourhood Improvement Program 
budget to provide the landscaping, covered play area and playground as outlined 
in Appendix A. The cost sharing is: City $2634.50, Provincial $2634.50, Federal ^ 
$5269.00. This exp'enditure should be charged to the Social Facilities Account." 

The City Manager RECOMMENDS that the recommendation of the Director of 
Planning be approved. 


10. Riley Park Neighbourhood Improvement Program - 
Planning Process, Administration (Staff and 
Budget) , and Area Boundary ' 

The Director of Planning reports as follows: 
" I BACKGROUND 

On May 4, 1976, City Council approved in principle the selection of portions of 
the Grandview-Woodland and Riley Park local areas for 1976 Neighbourhood Improve- 
ment Programs, and requested the Federal and Provincial Governments to contrib- 
ute $3.15 million for these programs, and authorized up to $1.4 million for the 
City's share. In addition. Council approved in principle the establishment of 
temporary Planner II, Planning Assistant III and Clerk-Typist positions and a 
site office for the administration of the Riley Park Neighbourhood Improvement 
Program. The Director of Planning was instructed to report back, after the 
level of funding for the 1976 Neighbourhood Improvement Programs had been 
announced, with respect to the appropriate boundaries for each area. 

In a letter dated July 12, 1976, the Provincial Minister of Housing announced . 
Federal and Provincial contributions to the 1976 Neighbourhood Improvement 
Programs for Vancouver in the amount of $3.3 million. This contribution, in 
addition to the City's share, will be sufficient to carry out effective Neigh- 
bourhood Improvement Programs in both Grandview-Woodland and Riley Park. 

The purpose of this report is to recommend the official designation by Council 
of Riley Park as a N.I. P. area, outline a proposed planning process involving 
Riley Park residents, recommend administrative arrangements for carrying out 
the Riley Park N.I. P., and establish appropriate boundaries for the area. 
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II N.I. P. ALLOCATION 

The minimum level of N.I. P. project Federal contribution must be one hundred 
dollars ($100) per N.I. P. area resident. This standard, and consideration 
given to the preliminary population figures of those portions of Grandview- 
Woodland (12,000) and Riley Park (9,000) which qualified for the N.I. P., 
results in the following total allocations for each area: 

Federal Provincial City 

Grandview- Wood! and 1,250,000 625,000 *( 1,100,000 

Riley Park 950,000 475,000 ( 1,400,000 

*The City's share is made available from borrowing power provided under the 
1966-70 Urban Renewal Program to be varied to the Neighbourhood Improvement 
Program. This is a maximum figure; different types of improvements require 
different sharing of costs, and therefore the exact amount depends on the 
approval of N.I. P. Concept Plans. 


Ill PLANNING PROCESS 
Citizen Involvement 

Citizen involvement is a requirement of N.I. P. Preliminary discussions should 
be held with interested individuals and community groups in Riley Park. A 
Citizens Committee should be formed; the details on exactly how this Committee 
would be established, as well as proposed Terms of Reference for the Committee, 
will be the subject of future reports to Council after the Riley Park Planner 
is hired and has met with the community. 

Concept Plan 

The City Planning Department will prepare a Concept Plan working with the 
Citizens Committee and in conjunction with other civic departments. 

It is the intent that this Concept Plan achieve at least three things: 

1) Recommend N.I. P. project funding, being as specific as possible. There 
should be general funding allocations, such as "Recreation", "Social 
Facilities", "Utilities", etc., and specific project allocations within 
those general categories. There will also be funds allocated to general 
categories for contingencies and projects unable to be detailed in time 
for Concept Plan approval. 

2) Identify the general planning issues affecting the area and make recom- 
mendations on policies that may deal with these issues. 

3) Make recommendations on the on-going administration, co-ordination and 
citizen involvement within the implementation phase of the program (details 
may be required at a later date). 

Inter-Departmental Co-ordination 

Co-ordination of N.I. P. programs is now being facilitated through the N.I. P. 
Assistance Committee. A work program/timetable would be developed to schedule 
the activities necessary to carry out this program. 

IV PROGRAM ADMINISTRATION 

Staffing 

Effective administration of the Riley Park Neighbourhood Improvement Program 
requires the full-time services of a Planner II, Planning Assistant III and a 
Clerk-Typist. In addition, a R.R.A.P. Promotor is required to publicize the 
Residential Rehabilitation Assistance Program. 

The Planner and Planning Assistant will require an auto allowance on an. inter- 
mittent basis, and an overtime budget is required to cover staff attendance 
at evening meetings in the community. 
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Purchase Fund on the understanding that City Council 
has a firm park reserve on the park site bounded by 
Southwest Marine Drive, Ash Street, Lord Street and 
the Northerly part bounded between 66th and 68th 
Avenue to be determined in agreement with the School 
Board. ' 

In July, 1968, the Technical Planning Board reviewed an 
application to rezone Delta View Park and the adjoining 
property to the North to CD-I Comprehensive Development 
District for family-type apartments. It was recommended 
that the application not be approved as the form of 
development was considered excessive in floor area and 
in turn would not be compatible with the adjacent one and 
two-family dwellings having regard to the height and size 
of the buildings. The Technical Planning Board noted 
however, that providing suitable arrangements are first 
made for the acquisition and consolidation of Delta 
View Park lands and adjoining privately-owned Lot 3 of 
B, D.L. 323 to the North, favourable consideration would 
be given to a garden or town house development of a 
suitable design, not exceeding .50 gross. 

Recently the private property to the North has been sold 
to Liberty Enterprises Ltd., developers, who have applied 
to have the entire site rezoned from RS-1, One-Family 
Dwelling District to CD-I, Comprehensive Development 
District, this request was dealt with by City Council at 
a public hearing on March 26, 1970, and it was resolved 
that the zoning be approved subject to the following 
conditions . 

a) Dedication of the Westerly 10' of Lot B of 3 for 
City lane. 

b) Approval by City Council for the acquisition of Lot 
D, Block 2, D.L. 311 (Delta View Park). 

c) Consolidation of the two parcels after dedication 
into one parcel and so registered in the Land Registry 
Office . 

d) Floor space ratio not to exceed O.6O measured on the 
gross floor area of the building, excluding cellars 
used for parking and such buildings not to exceed 
two storeys in height, plus cellars, the floor space 
ratio conditional on provision of total underground 
parking. 

e) The detailed scheme of development to be first approved 
by the Technical Planning Board, such scheme of 
development not to be materially different from that 
submitted with the application unless authorized by 
City Council and subject to the Technical Planning Board 
receiving advice from the Design Panel on the design 

of the building. 

f ) That if the foregoing conditions are not complied 
with within 150 days after the date of the acquisition 
of the City property the approval contained in this 
resolution shall expire. 

In accordance with Item 2 of Council's Resolution referred 
to above, the Supervisor of Property and Insurance has 
negotiated with the owners of Lot B of 3, Block B, 
D.L. 323 J the abutting lands to the north, who have now 
offered to purchase the City-owned lands, generally 
referred to as Delta View Park, for the sum of $75,000.00. 
This price is considered representative of present market 
value . 
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R.R.A.P. Administration, loan processing, and inspections in addition to pro- 
motion, are a requirement under the 1976 N.I. P. Agreement. A further report 
on those other items will be submitted to Council after further consultation 
with the senior levels of government. 

Site Office 


A site office in the Riley Park area is required to facilitate area involvement 
in the planning of the projects and to help with the promotion of R.R.A.P. A 
budget for translator and interpreter services is required as some residents 
do not speak English. 

Budget 

Assuming the minimum 50% Federal, 25% Provincial, and 25% City cost-sharing 
formula, Riley Park has been allocated approximately $1,900,000. Under C.M.H.C. 
guidelines, up to 8%, or $152,000 of this total may be used for planning purposes. 
It is recommended in this report that $118,924 be approved for the N.I. P. 
planning stage, shared as follows: Federal $59,462 (50%), Provincial $29,731 (25%), 
and City of Vancouver $29,731 (25%). Details of this budget are contained in 
Appendix 1 . 


V RILEY PARK N.I. P. AREA BOUNDARIES 

A portion of Riley Park, bounded very roughly by Ontario Street, 31st Avenue, 
Fraser and 16th Avenue, was predominantly residential and demonstrated a definite 
need for Neighbourhood Improvement measures according to a 1974 Planning Depart- 
ment Report entitled "Neighbourhood Improvement in Vancouver". Housing conditions 
in the area are generally fair to poor, and various public services and facilities 
are deficient. The area is inhabited for the most part by low and moderate income 
people; average household income is lower than the City average, i.e. Riley 
Park - $7,833, City - $9,291. Most of this area is zoned RS-1 and RS-2 
which fulfills the requirement for neighbourhood stability in terms of land 
use and densities. This area has a population of roughly 9,000, which enables 
it to comply with the Federal Standard which states that the minimum level of 
N.I. P. project Federal contribution shall be one hundred dollars ($100) per 
N.I. P. area resident. 

The exact boundaries recommended for the Riley Park Neighbourhood Improvement 
Program are illustrated in Appendix II. 

VI RECOMMENDATIONS 

The Director of Planning RECOMMENDS: 

(a) THAT the selection of Riley Park as a 1976 Neighbourhood Improvement 
Program area be approved. 

(b) THAT the planning process as outlined in this report be endorsed in 
principle. 

(c) THAT the planning stage budget in the amount of $118,924 (City Share: 
$29,731) for the Riley Park Neighbourhood Improvement Program as 
attached (Appendix 1) be approved. 

(d) THAT auto allowance be approved for the Planner and Planning Assistant 
on an intermittent basis. 

(e) THAT the Director of Personnel Services be instructed to classify the 

positions of Planner, Planning Assistant, R.R.A.P. Promotor, and 

Clerk-Typist, and submit his recommendations to the City Manager for 

approval (these are cost sharable positions temporary for the life of 
tne project) . 

(f) THAT the establishment of a site office to serve the Riley Park 
Neighbourhood Improvement Program be authorized, and THAT the Super- 
visor of Property and Insurance be instructed to locate appropriate 
office space. 
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(g) THAT the boundaries for the Riley Park Neighbourhood Improvement Program 

as attached in Appendix II be approved, and the Director of Planning be 

authorized to apply for a Certificate of Eligibility for the planning 
phase of the program. " 


The City Manager RECOMMENDS that the recommendations of the Director 
of Planning be approved. 


11. Grandview-Woodland Neighbourhood Improvement Program: 
Administration Citizen Involvement and Area Boundary 

The Director of Planning reports as follows: 

On May 4, 1976, City Council approved in principle the selection of portions 
of the Grandview-Woodland and Riley Park local areas for 1976 Neighborhood 
Improvement Programs, and requested the Federal and Provincial Governments to 
contribute $3.15 million for these programs, and authorized up to $1.4 million 
for the City's stiare. In addition. Council approved in principle the establishment 
of temporary Planning Assistant III and Clerk-Typist positions for administration 
of the Grandview-Woodland NIP. The Director of Planning was instructed to report 
back, after the level of senior government funding for the 1976 Neighborhood 
Improvement Programs had been announced, with respect to the appropriate boundaries 
for each area. 

In a letter dated July 12, 1976, the Provincial Minister of Housing announced 
Federal and Provincial contributions to the 1976 Neighborhood Improvement 
Programs for Vancouver in the amount of $3.3 million. This contribution, in 
addition to the City's share, will be sufficient to carry out effective 
Neighborhood Improvement Programs in both Grandview-Woodland and Riley Park. 

The purpose of this report is to recommend the official designation by Council 
of Grandview-Woodland as a N.I. P. area, and to establish the boundaries and 
arrangements for administration of the Grandview-Woodland Neighborhood Improvement 
Program; a report on the Riley Park area is being submitted separately. 

N.I. P. Allocation 


The minimum level of N.I. P. project Federal contribution must be one hundred 
dollars ($100) per N.I. P. area resident. This standard, and consideration given 
to the preliminary population figures of those portions of Grandview-Woodland 
(12,000) and Riley Park (9,000) which qualified for the N.I. P. results in 
the following total allocations for each area: 

Federal Provincial City 

Grandview-Woodland 1 ,250,000 625,000 ( 1 ,100,000 

( to 

Riley Park 950,000 475,000 ( 1,400,000* 


*The City's share is made available from borrowing power provided under the 
1966-70 Urban Renewal Program to be varied to the Neighborhood Improvement 
Program. This is a maximum figure; different types of improvements require 
different sharing of costs, and therefore the exact amount depends on the 
approval of N.I. P. Concept Plans. 

PROGRAM ADMINISTRATION 

The Grandview-Woodland Local Area Planning program \% presently staffed by » 
Planner working out of the Grandview-Woodland Information Centre. This program 
covers the entire Grandview-Woodland local area (population about 27,000, area 
1,088 acres) of which the area eligible for the Neighborhood Improvement Program 
is only a portion (population about 12,000 area 477 acres). (Refer to Appendix II) 
It is proposed that the Neighborhood Improvement Program be administered out of 
the same office, with the addition of a Planning Assistant, Clerk Typist and a 
R.R.A.P. promotor to publicize the Residential Rehabilitation Assistance Program 
(R.R.A.P.). The Grandview-Woodland Planner will administer the N.I. P. program 
in addition to the Local Area Planning program for the entire area. The Planning 
Assistant will require auto 'Allowance on an Intermittent basis, and an overtime 
budget is required to cover staff attendance at evening meetings In the community. 
A budget for interpreter and translation services is required as some residents 
do not speak English. ■, 
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The RRAP Promoter's position was originally funded in previous NIP areas 
through a City Local Initiatives Program. (L.I. P.) grant; three such 
positions are presently funded out of the respective N.I. P. allocations in 
Cedar Cottage/Mt. Pleasant, Kitsilano and the Downtown-Eastsie. As R.R.A.P. 
Administration, Promotion & Loan Processing and Inspection are a requirement 
of the 1976 N.I. P. Agreement, a further report on this matter will be 
submitted to Council after further consultation with the senior levels of 
government. 

Assuming the minimum 50% Federal, 25% Provincial, and 25% City cost sharina 
formula, Grandview-Woodland has been allocated approximately ' 
$2,500,000. Under C.M.H.C. guidelines, up to 8% or $200,000 of this total 
may be used for planning purposes. It is recommended that $69,546 be approved 
for the NIP. Planning Stage budget, shared as follows: Federal $34,774 (50%), 
Provincial $17,386(25%) and City of Vancouver $17,386 (25%). Details of this 
budget are contained in Appendix I. A further report will be submitted toward 
the end of the planning stage (before March 31, 1977) recommending the extension 
Of temporary staff positions and a budget to operate the implementation 
stage of the program. 


RESIDENT INVOLVEMENT 

An elected Citizens Planning Committee is already active in the Grandview-Woodland 
area, providing guidance to the Local Area Planning Program. It is proposed 
that members of this Committee who live in the N.I. P. area, with assistance 
from other interested organizations and individuals from the N.I. P. area, 
comprise a Citizens Advisory Committee for the Neighborhood Improvement Program. 
The Planning Department will prepare a Concept Plan, as required by the N.I. P. 
legislation, in consultation with the local N.I. P. Committee and other 
civic departments. This plan would be prepared within the context of local area 
planning policies presently being formulated by the Grandview-Wdodland Planning 
Committee. 

N.I. P. AREA BOUNDARIES 

The RT-2, RS-2 and RS-1 zoned residential areas of Grandview-Woodland, as well 
as the Commercial areas which have a significant residential component, are 
elioible for the N.I. P. In addition, the triangle bounded by Broadway, Nanaimo 
Street, and Grandview Highway is included in this NIP area having been omitted 
from the earlier Cedar Cottage N.I. P. 

Those portions of Grandview-Woodland which are primarily residential, yet zoned 
for industrial use or for higher density residential use, are not 
eligible for N.I. P. funding because they do not meet the federal requirement 
that "there are no indications of major constructions or redevelopment plans 
which will cause major changes in land use of the area, beyond those typts 
of changes which may develop in the N.I. P. planning process." Needed public 
improvements in this area will have to be funded through normal civic budgetting 
processes or other special programs. The boundaries recommended for the 
Grandview-Woodland Neighborhood Improvement Program are illustrated in 
Appendix II. 

RECOMMENDATION 


The Director of Planning recommends: 

(a) THAT Council approve the selection of Grandview-Woodland as a 1976 
Neighborhood Improvement Program area. 

(b) THAT Council adopt the boundaries for the Grandview-Woodland Neighborhood 
Improvement Program as attached in Appendix II, and authorize the Director 
of Planning to apply for a Certificate of Eligibility for the planning 
phase of the program. 

(c) THAT the Director of Personnel Services be instructed to classify the 
positions of Planning Assistant, R.R.A.P. Promotor and Clerk-Typist, and 
submit htis recommendations to the City Manager for approve! (these 

are cost shareable positions temporary for the life of the project). 


(d) THAT Council approve the planning stage budget in the 

amount of $69,546 (City share: $17,386)for the Grandview- 
Woodland Neighborhood Improvement Program as attached (Appendix I). 
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(e) THAT auto allowance be approved for the Planning Assistant on an 
intermittent basis (7 months $20.00 each month)." 

The City Manager RECOMMENDS that the recommendations of the Director 
of Planning be approved. 


12. Development of City Land - Southwest Corner 
6th Avenue and Laurel Street 


The False Creek Development Group reports as follows: 
" Purpose 

To recommend a predominantly residential development on City land 
at 6th Avenue and Laurel Street and a procedure for achieving it. 

Background 

The City owns approximately 1.1 acres on this corner with 200 feet 
frontage on 6th Avenue and 250 feet depth on Laurel Street. 

Council on 10th February, 1976 received a report from the Development 
Consultant based on a plan developed by a Team headed by Architects 
Hawthorn Mansfield Towers in which four major components were recom- 
mended as follows: 

(a) A pedestrian land bridge at Laurel Street to connect 
Fairview Slopes with Area 6, False Creek. 

(b) Development of City-owned land on the southwest corner 
of 6th Avenue and Laurel Street for 20 co-operative 
dwelling units and 3,000 sq. ft. of community facili- 
ties, 24,000 sq. ft. of commercial development plus 
public parking spaces. 

(c) A public plaza "neighbourhood park" at the northwest 
corner of Laurel Street and 7th Avenue. 

(d) A pedestrian orientated boulevard on Laurel Street 
between 7th Avenue and Broadway. 

Council on 10th February, 1976 approved the pedestrian land bridge 
at Laurel Street and this is now under construction. 

Council referred the question of the pedestrian orientated boulevard 
on Laurel Street to the Fairview planning committee for report back 
to Council in consultation with the Parks Board, Development Group 
and the City Engineer. 

Council also directed that the False Creek Development Consultant 
recommend to Council a Development Procedure to develop the 1.1 
acres of City-owned land at the southwest corner of 6th Avenue and 
Laurel Street. 

Council approved a budget of $183,000. for public parking and $67,000. 
for landscaping on the portions of the 1.1 acre City property which 
would remain public open space. 
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On 6th April, 1976 the Development Consultant suggested to Council 
a procedure for development of the 1.1 acres of City-owned land at 
which time Council resolved as follows: 

"The Development Consultant be authorized to negotiate with 
H. Haebler Co. Ltd., Daon Development Corporation and John 
01 sen (Community Alternatives) for the development of the 
City's land at 6th and Laurel with Architects Hawthorn Mans- 
field Towers in accordance with the plan considered by Coun- 
cil on February 10, 1976 for a report back to Council.' 


Subsequent discussions with these three firms resulted in Haebler 
and Daon proposing a joint venture proposal in which Daon would be 
responsible for the development and Haebler for the construction. 
It further developed after several discussions that John 01 sen 
(Community Alternatives) wrote on July 23, 1976 to the effect that 
he wished to withdraw from participation in the development of the 
property. 

The proposal contained in this report is the proposal of the joint 
venture of Daon Development Corporation and H. Haebler Co. Ltd. with 
Architects Hawthorn Mansfield Towers. 

Description of the Scheme 

Discussions with CMHC led to the conclusion that the Assisted Rental 
Program was the best Federal/Provincial housing assistance program 
for this property in that it best met the expectations of the com- 
munity for lowest rents over an extended period of time. It was 
established that the co-operative program was not available for 
this development and that A.H.O.P. would not be as advantageous 
as A.R.P., in that A.R.P. increases the rental stock in an area 
where there is a demand for rental. 

Market investigations disclosed that 24,000 sq. ft. of commercial 
was too much for the market to absorb whereas it would be possible 
and advantageous to increase the number of dwelling units from the 
previously proposed 20 to approximately 50. 

It was established with the Area Development Planner that we should 
struggle to achieve approximately 20% of the dwelling units for 
small families with the balance one bedroom and bachelor units. 

The community space was previously proposed at 3,000 sq. ft. It has 
not been possible to establish the amount of community space required 
either by Fairview Slopes or by Area 6 in this location nor has it 
been established as to the source of financing for such community 
facilities. 

It was therefore concluded following discussions with the Area Planner 
to provide 10,000 sq. ft. of space which could be either community or 
office. It would be offered first to the City and to the community 
and if they were not able to finance it, it would then be rented as 
office space and on rental renewal, it could again be offered to the 
City and to the community. 

The scheme would provide 50 parking stalls for the residential units, 
17 parking stalls for the commercial/community space and up to 33 
parking stalls for public use. The City would contribute $80,000. 
for the public covered parking. 

The scheme would also provide a public open space plaza at the north- 
west corner of 7th Avenue and Laurel Street, with the City contribu- 
ting $67,000. for the landscaping. 
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The development would be on City-owned land with a 60 year lease from 
the City. 

The resulting mixture would be as follows: 

Dwelling Units - 10 two bedroom, 15 one bedroom and 25 bachelor. 
Commercial/community space - 10,000 sq. ft. 

Public parking - 16 permanent stalls, 17 available after office 
hours, and possibly some of the expected unused residential stalls. 

Approximate rental rates for residential units - two bedroom $325.00, 
one bedroom $275.00 and bachelor $235.00. 

Development Procedure 

The City would own the land and lease it to Daon in accordance with 
the terms and conditions attached as an appendix to this report. 

The consortiiam of Daon Development Corporation, H. Haebler Co. Ltd. 
and Hawthorn Mansfield Towers would prepare the necessary drawings 
and submit them with first, an application for a Development Permit 
and secondly, for a Building Permit. The normal procedures would 
apply. 

On completion of the project, the City would pay for and take over 
responsibility for the public parking and would pay for and take 
over responsibility for maintenance of the public open space and 
plaza at the northwest corner of 7th Avenue and Laurel Street. 

Daon would be responsible for marketing the residential and commer- 
cial/community space. 

Daon would offer the community space for rental to the City or to 
the community and if not accepted within a reasonable period of 
time, would then rent this space for commercial office purposes. 

When the commercial/comntanity space comes up for rental renewal, 
it would again be offered to the City and to the residents for 
rental as community space. 

Daon would have the right to assign the lease incorporating the 
residential and commercial facilities to an investor following 
completion of the project. 

The ground rent for the development will be based on the market 
value of the land, given the size of development proposed. 

The ground lease would contain a clause stating that the develop- 
ment must be commenced within a reasonable period of time. 

The Development Group would supervise the project to ensure that 
the above procedure is followed. 

Option for the City to own the Developmc-nt 

CMHC and the Provincial Housing Department have suggested that 

the City could own the development by applying to the NHA, 

Section 43 and 44. Under Section 43, the City would put up its land 

as its 10% equity and then would receive a 90% mortgage loan from 

CMHC for the construction. Following completion, the City could 

apply under Section 44 for rental subsidies for the units. 
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This option is acceptable to Daon but it does expose the City to 
risks and the continuing responsibility for management. Neither 
the Finance Department nor the Development Consultant are enthus- 
iastic about this option. 


Recommendations 

It is recommended that: 

A. Daon Development Corporation, H. Haebler Co. Ltd. and Hawthorn 
Mansfield Towers be approved as the Team to develop the City- 
owned land at the southwest corner of 6th Avenue and Laurel 
Street under the general direction of the Development Consul- 
tant and in accordance with the description contained in this 
report, with Daon Development Corporation assuming full res- 
ponsibility. 

B. The normal procedures for Development Permit and Building Per- 
mit will apply. 

C« The Director of Legal Services be authorized to draw up and 
execute a ground lease with Daon Development Corporation in 
accordance with the general terms and conditions contained in 
this report and such other conditions as the Director of Legal 
Services may consider appropriate. " 

The City Manager RECOMMENDS approval of the foregoing recoiriinendations 
of the False Creek Development Group. 


CONSIDERATION 


13. Rezoning Application - North Side of 
2500 East 22nd Avenue 


The Director of Planning reports as follows: 

" An application was received from K.G. Terriss, Architect on 
behalf of Penticton Plaza Co-Operative Housing Association, 
requesting the above-described City-owned property be rezoned 
from (RS-1) One-Family Dwelling District to (CD-l) Comprehensive 
Development District for the purpose of the construction of 
approximately 41 dwelling units for the Penticton Plaza Co- 
Operative Housing Association. 

Subsequently, on April 13, 1976, City Council resolved that the 
matter be referred to a Public Hearing subject to the project 
being redesigned to the satisfaction of the Planning Department 
and a report being obtained from the School Board and the Parks 
Board on the implications of the project in the area. On June 
30, 1976 a letter was received from the consultant architect on 
behalf of Penticton Plaza Co-Operative Housing Association formally 
withdrawing the above-mentioned rezoning application on the basis 
that: 

'It was not the time or the work required to revise the 
application, but the realization that the essential oppos- 
ition of the neighbourhood was on the basis of any form 
of housing other than tradition single-family for the site, 
rather than detailed 'design' issues.' 
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Clause #13 continued ; 
SITE DESCRIPTION 

The subject site is situated on the North side of the 2500 HlocK of 
East 2 2nd Avenue, near Penticton Street. The site Is "L "-shaped, 
being 501.5 feet along East 21st Avenue, by 240.0 feet along the 
Westerly boundary by 400. feet along East 2 2nd Avenue, for a total site 
area of 107,110 square feet or 2.46 acres. (See Appendix A). 

The subject site is zoned (RS-l) One-Family Dwelling District and is 
presently vacant except for the Northeast corner which is occupied by an, 
elaborate rock garden, built by the adjacent land owner. The garden had 
been leased yearly up until February 1975 when the lease was not extended. 

The lands surrounding the site are zoned (RS-l) One-Family Dwelling 
District and developed with one-family dwellings, except North of the 
site where the Beaconsfield Elementary School is located. 

BACKGROUND 

In June 1973 City Council identified the site and several other City- 
owned properties as potential family housing sites. Subsequently, in 
February 1974^ Council resolved to employ consultants to investigate the 
development of the property and other City-owned potential family housing 
sites. The site became known as "Family Housing Site #1". An architect- 
ural consultant was commissioned by the City of Vancouver Housing Steering 
Committee to prepare a development proposal for this site. In December 
1974 a preliminary scheme had been developed which consisted of 46 two- 
storey plus basement townhouse units containing 3 and 4 bedrooms at a 
density of I8.4 units per acre. Four surface parking lots containing 
a total of 61 parking spaces with vehicular ingress and egress from 
East 22nd and East 21st Avenues were provided. The Housing Steering 
Committee directed that the site be considered for sale to the Prov- 
incial Government and leased out to Co-Operatives for family housing 
development . 

Shortly thereafter, negotiations were initiated between the City of 
Vancouver, the Provincial Government and the United Housing Foundation 
with respect to the development of the site. United Housing Foundation 
on behalf of the Penticton Plaza Co-Operative Housing Association hired 
a different architect who furthered the consultant's investigations and 
reworked the preliminary schematic development. 

The financial arrangements for the proposal were delayed pending City 
Council's action on the application and also because a tentative sale 
price for the property had not yet been agreed to. 

PROPOSED DEVELOPMENT 

The architect's drawings, submitted with the application and marked 
"Received, July 21, 1975" indicated a proposed development containing 
23 two-storey plus basement to\mhouses along East 21st Avenue and 9 
two-storey plus basement two-family dwellings situated along East 22nd 
Avenue for a total of 4I units. 

A total of 62 surface parking spaces were provided or 1.5 spaces per 
unit. Ingress and egress to the surface parking area was from the lane 
at the East end of the block onto Penticton Street and onto East 2 2nd 
Avenue, which is presently closed, and from the lane at the West end of 
the block onto Nanaimo Street and East 21st Avenue. The drawings also 
indicated a small play area and community building. 

PETITION 

The surrounding community has registered strong opposition to the 
proposal by submitting a petition in February 1975 containing 682 names 
opposing any rezoning of the site from (RS-l) One-Family Dwelling District 


Cont ' d 


Manager's Report, August 20, 1976 
Clause #13 continued: 


^9 

(BUILDING - 20)848 


ANALYSIS 

I 

The Planning Department in its Status Report on this application 
recommended to Council on October 3I, 1975 that a Public Information 
Meeting be held with the applicant and the residents of the area prior to 
a final recommendation on the proposal. At that time the Planning Depart- 
ment reported that the proposed development was not designed in relation 
to the surrounding single family neighbourhood. Concern was noted over 
the incompatible form that resulted from the continuous wall of the 
townhouses, which the Urban Design Panel noted; the location and access- 
ibility to garbage collection facilities and access for service and 
delivery vehicles. 

The Planning Department sponsored a Public Information Meeting on 
January I4, 1976 with the applicant and residents, to explain the need 
I for the housing and the rezoning application and to discuss the resid- 
ents' concerns over the proposed scheme of development. Approximately 
400 residents attended the meeting and voiced their concern as to why 
the land was declared surplus by the School Board when Beaconsfield 
Elementary School is short of space and over populated. Concern was 
also expressed that the proposed development was Co-Operative housing, 
that its form was inappropriate and that the location and access to 
off-street parking was poor and that the quality of the development 
would b6 inferior to single-family standards. 

i 

! Mr. David Moir of the School Board in a letter dated June 1976 regarding 
! the added enrollment that could be generated by a housing development of 
41 dwelling units, stated it would result in the placing of two portable 
units at Beaconsfield School. The School's enrollment has dropped since 
I 1972, when it was 565 as compared to 527 as of September 1975* which is 
in keeping with the trend that school enrollment on a City-wide basis is 
declining. Beaconsfield School's theoretical capacity is 38O pupils and, 
as a result, other spaces in the school must be used as teaching space, 
such as the lunch room which presently serves as two classrooms. If the 
enrollment in the City continues to decline, boundaries will be adjusted 
to relieve the pressure on this school, however, Mr. Mpir requested that 
this project be delayed until after the 1977-78 school year when, at 
that time, the school will be in a position to accept additional pupils. 

The residents in the area have stated very strongly that the site should 
i be developed with single family dwellings on 33 foot lots and not with 
I two-family dwellings and townhouses as proposed by the Co-Operative 
! Group . 

The Planning Department continues to support the intended use of this 
site for family housing as there is a shortage of affordable family 
accommodation in the City of Vancouver. The Department also supports, 
wherever possible, locating new forms of housing where more units can be 
accommodated than in the typical (RS-1) single family subdivision. 

However, in view of the considerable neighbourhood opposition to the 
I use of the site for multiple housing. Council may wish to consider the 
i following two alternatives: 

1. Subdivide the site into 27 single family lots, 33 feet in width 
and market them for the development of single family accommodation. 

2. Rezone the site to (CD-l) Comprehensive Development District for 
the future use of family housing, with the form of development 

I generally restricted as follows: 

j USES : Townhouses 

' Two- family dwellings 

And customarily ancillary uses including 

off-street parking 
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FLOOR SPACE RATIO: 


Not to exceed 0.60 and computed as set out 
in the (RS-l) One-Family Dwelling District 
Schedule. 


HEIGHT : 


Not to exceed two storeys plus cellar or 
basement nor 35 feet as measured from the 
average building grade of East 21st and 
East 22nd Avenues respectively, as deter- 
mined by the City Engineer. 


UNITS PER ACRE: 


Not to exceed l8 units per acre. 


OFF-STREET PARKING: 


1.5 spaces per unit shall be provided 


And subject to the following: 

(a) Following the enactment of the (CD-l) Comprehensive Development 
District By-Law and prior to the issuance of a development 
permit, the detailed scheme of development shall first be 
approved by the Director of Planning after receiving advice 
from the Urban Design Panel with due regard to the overall 
design and the provision and maintenance of usable open space. 

(b) The vehicular ingress and egress, garbage collection 
facilities and access for service and emergency vehicles 
be satisfactory to the City Engineer. 


Following the enactment of the (CD-I) Comprehensive Development 
District By-Law, City staff report back on appropriate methods 


(c) 


The completion and occupation of the development be 
delayed until the end of the 1977-78 school year, as 
requested by the School Board. 


of marketing." 


The City Manager submits the foregoing report of the Director 
of Planning for the CONSIDERATION of Council. 


FOR co'jKca ACTION SB m£[S)BC>l:Ml 
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Item No. 3 cont'd 

Therefore it is 

RECOMMENDED that Lot D of Blocks 1 & 2, D.L. 311, referred 
to as Delta View Park, be sold to Liberty Enterprises 
Ltd. in accordance with the terms and conditions laid 
down by City Council for the amount of $75,000.00; the 
proceeds of this sale to be credited to Parks Board 
Account # I|.l89/-. The date of sale to be 90 days from 
the date which City Council approves the sale or the date 
of the development permit is approved, whichever is the 
sooner . " 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be approved, subject to endorsation by the Park Board. 

(A plan of the area is circulated for the information of Council) 


1^. Acquisition for Burrard -Arbutus Connector 
1878 West 5th Avenue 

The Supervisor of Property and Insurance reports as follows: 

"On September 8, 1969 City Council approved a preliminary 
appropriation for the acquisition of those lands within 
the right-of-way for the Burrard-Arbutus Connector which 
can, with advantage, be purchased as they come on the 
market or as development is proposed. 

Wig Lot 3, Block 267, D.L. 526 being I878 West 5th Avenue, 
a portion of which forms part of said right-of-way, has 
been offered for sale to the City further to a Supreme 
Court Order requiring that this property be sold to 
settle a dispute between the joint-owners thereof in 
connection with a legal separation. 

These premises comprise a two-storey frame dwelling with 
full basement and main floor area of approximately 
650 sq. ft. erected in 1910 on a single lot, 25' x 120', 
zoned RM-3. The dwelling contains nine rooms, (divided 
into three self-contained suites), twelve plumbing fixtures 
has a patent shingle roof, shingles and siding on the 
exterior, a concrete foundation and is heated by a gas- 
fired furnace. This building is in fairly good condition 
for age and type. The main floor and second floor 
suites are occupied by tenants. One of the owners 
occupies the basement suite and will be vacating when 
the property is sold. As this suite does not meet by- 
law standards it will not be rented. 

Following negotiations with the Royal Trust Company, 
agents for the Co-Trustees appointed by the Court, the 
owners have agreed to sell for the sum of $16,500.00 
as of September 30> 1970j inclusive of all considerations. 
This price includes furnishings and equipment in the 
two upper suites and is considered to be fair and 
equitable. It is proposed to continue renting the upper 
suites lontil the property is required for the project. 

Therefore it is 

RECOMMENDED that the Supervisor of Property and Insurance 
be authorized to acquire this property for the sum of 
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LICENSES & CLAIMS MATTERS 


INFORMATION: 


1. Public Market at 1148 Homer Street - 
License Fee 

City Council of July 27th received a letter from Mr. J. B. Smith 
of Continental Distributors requesting consideration for a 
license fee lower than that stipulated in the License By-law, 
for they wish to enter their venture on a trial basis. They wish 
to operate a "Flea Market and Swap Meet" at 1148 Homer Street. 

The Director of Permits and Licenses reports that: 

"The issuing of business licenses on a trial basis has 
not been granted in the past and such a procedure 
would create great difficulty if adopted as a general 
policy. In this instance the proposed operation can 
only be seen as a "Public Market", for which the 
license fee is $100.00 per day. The Public Market 
license does permit the holder to sublet space." 

The City Manager submits the report of the Director of Permits 
and Licenses for the INFORMATION of Council. 


FOR COUNCIL ACTION SEE P&GE(S} B/g 
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FIRE AND TRAFFIC MATTERS 


RECOMMENDATION 

1 . Clunker Week - September 13th to 17th, 1976 

On July 6, 1976, Mr. Allard W. van Veen, Executive Director of 
Outdoors Unlittered requested that the City of Vancouver assist 
Outdoors Unlittered in the removal of derelict vehicles from 
public and private land. 

The Chief Constable, in siommary, reports that there is no 
apparent problem with abandoned and derelict vehicles on streets 
within the City of Vancouver, but when such vehicles are reported 
or discovered, they are dealt with under Section 8 of the High- 
ways Scenic Improvement Act. The particulars of each vehicle 
processed are checked against the stolen auto records and the 
procedure is as follows: 

A member attends at the scene, obtains full particulars of 
the vehicle and checks with Stolen Auto Squad. The registered 
owner is notified by registered mail that a reply must be 
received within 14 days or the vehicle will be removed at 
his or her expense. If no reply is received within the 
prescribed period, the vehicle is towed to the abandoned auto 
lot under the Georgia Viaduct where it is held for a further 
7 days and then disposed of. If the owner misses the 14 day 
deadline but appears before expiration of the 7 day period the 
vehicle may be retrieved by paying the $6.50 towing fee. 

Indiscriminate towing of apparently abandoned vehicles even for 
a week would be contrary. to Section 8 3 (a) (i) of the Highways 
Scenic Improvement Act and most certainly opens the door even 
wider for disposition of stolen vehicles or remains of same. It 
would not seem likely that Outdoors Unlittered would be prepared 
to follow the dictates of the Act due to the time periods involved 
and no other system would suit this Department. 

In view of the foregoing, the Chief Constable is firmly opposed 
to the proposal of Clunker Week, unless Outdoors Unlittered is 
prepared to comply with the effective procedure already in process. 


The Director of Permits and Licenses reports as follows: 


"The Standards of Maintenance Bylaw No. 4888 makes it an 
offence to have any vehicle, trailer, boat or mechanical 
equipment which is in a wrecked or dismantled condition to 
be parked or stored on any land. The Bylaw, however, does not 
grant authority to the City to have such an offending vehicle 
removed from private land. 

In view of the fact that there is no apparent problem, and 
of the City's continuing program of removing derelict vehicles 
from City Streets and the continuing enforcement of the 
Standards of Maintenance Bylaw, the Chief Constable and the 
Director of Permits emd Licenses recommend that no action be 
taken on the request by Outdoors Unlittered, but that the 
association be encoura^d in its objective." 


The City Manager RECOMMENDS that the recommendation of the Director 
of Permits and Licenses and the Chief Constable be approved. 
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CONS IDERATION 

2 , Funding for Traffic Signals 


The City Engineer reports as follows : 

"On May 4, 1976, Council approved the installation of a pedestrian 
signal on East 12th Avenue and St. George Street and a vehicular/pedestrian 
signal at S.W. Marine Drive and Blenheim Street and requested that the City 
Engineer report on the source of funds. The estimated total cost of these 
two installations is $31,300. 

These signals were not part of the 1976 Traffic Signal Program 
approved by Council on the same date, and no funds are available in Traffic 
Control Reserve. This year's signal program includes a number of pedestrian 
and vehicular signals designed to improve safety at some of the most difficult 
intersections in the City. These proposed signals are clearly necessary under 
the warrant system approved by Council and deferral of any of these could not 
be recommended in order to accommodate the two additional signals. 

In addition to the above, two requests have been received for a 
marked crosswalk on Clark Drive at 3rd Avenue, from the Neon Products Ltd. 
Safety Committee, and from a resident of the Baptist Senior Citizens' Residence 
in the 1400 block E. 3rd Avenue. Investigation of this location has revealed 
that, although pedestrian volumes are light, heavy traffic volumes make for 
some difficulty in crossing. Accordingly, it is proposed to install a cross- 
walk with overhead illuminated sign and amber flashing light, at an estimated 
cost of $6,000. This work should be carried out in 1976, in which case addi- 
tional funds will be required; otherwise it could be included in the 1977 
Signal Program. 

There are not sufficient funds in the Traffic Control Reserve to 
finance the installation of these additional signals; therefore, additional 
funds must be found. Since Council approved the installation of these two 
signals for this year, funds can be provided only from the Parking Sites 
Reserve or the 1976 Contingency Reserve. 

The 1976 Traffic Signal Program is being funded by 100% of the Net 
Parking Meter Revenues (which are the revenues remaining after paying for 
meter maintenance, collections enforcement, etc.) and $98,000 from the Parking 
Sites Reserve. The financing of traffic signals from funds designated for 
buying and operating off-street parking sites does not seem appropriate, 
especially when substantial funds are needed. In the years prior to 1975, 
not all of the net meter revenues went to install Traffic signals, and as a 
result some went into the Parking Sites Reserve. So, in fact, what is being 
done this year is to draw on meter funds from the years prior to 1975. 

The funding of traffic signals from the Net Parking Meter Revenues 
is not a firm source of funds, but can vary greatly with the meter revenues 
and associated costs. Therefore, taking funds from the Parking Sites Reserve 
to make up deficits in the Traffic Control Reserve in order to install signals 
could be a substantial drain on the reserve at a time when the purchase of 
property for off-street parking is intensifying. For this reason, it is not 
recommended to take additional monies from the Parking Sites Reserve. 

The only other source of funds is the 1976 Contingency Reserve, which 
the Director of Finance considers is not an appropriate source for this purpose j 
however, it is the only alternate source of funds. 
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Clause No. 2 Continued 

Since there is not a firm source of funds, the City Engineer submits 
the following for Council's CONSIDERATION:' 

A) Fund the traffic signals and pedestrian signal at Marine Drive and 
Blenheim Street, and the pedestrian signal at 12th Avenue and St. George 
Street at an estimated cost of $31,300 from: 

i) the Parking Sites Reserve Fund 
or 

ii) the 1976 Contingency Reserve Fund 

B) Fund the installation of the overhead illuminated crosswalk sign at 
Clark Drive and 3rd Avenue estimated at $6,000 from: 

i) the Parking Sites Reserve Fund 
or 

ii) the 1976 Contingency Reserve Fund 
or 

iii) defer installation until 1977." 

The City Manager submits the above report of the City Engineer for 
CONSIDERATION . 


FOR COUNCIl AGIOfJ SEE PA6E(S) ^3 
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Manager's Report, August 20, 1976 (FINANCE - 1) 

FINANCE MATTERS 

RECOMMENDATION 

1. Kitsilano Ice Rink - Staffing and Operating Expenses 
Bib Siperintendent of Paries and Hecsneation reports as follows: 

" The Kitsilano Ice Rink is expected to open Septeitber 1, of 1976. This facility, 
located on Gonnaia^t Park, adjacent to Kitsilano Ccxmunity Centre contains a 
regulation ice surface, skate shcp, change rooms, administrative offices, 
ticket control area, concession booth, storage areas, mechanical equipment rooms 
and spectator area. 

Hie rink v#ill be under the direct control of the Park Board and it is anticipated 
that it will be open for use from 6:00 a.m. until 3:00 a.m., seven days a waek, 
including holidays. 

Hie Kitsilano Ice Rink will be administered jointly with the Kitsilano Comiunity 
Centre as a recreation coirplex under the nanagement of a Oonitunity Recreation 
Oooirdinator. 

Building Maintenance and Operation 

The Park Board staff will be responsible for the cleaning and maintenance of the 
entire facility. In order to acconrnodate the variable shifts necessary to 
operate this facility, maintenance and janitorial stciff of 5 Icemen Janitors and 
1 Stationary Equipment Operator is required. Uie Stationary Equipment C^jerator 
will also be responsible for stationary equipment in the adjacent Kitsilano 
Oonmunity Centre. 

loe Rink Program 

Bie program staffing requirements for the ice rink inclxjde 1 tecreation Programmer 
II, v*» will be responsible for the progranming and sipervision of the facility, 
a permanent Cashier/Clerk Typist, and part-time Skate Room Attendants, Ice Patrol, 
and Cashiers. 

Operating Expenses 

Operating and staffing expenses have been estimated as follows: 


Permanent Staff* 

Rscreation Programmer II (1) 
Stationary Equip. Op. II (1) 
Icemen Janitor (3) 
loemen Janitor (2) 
Cashier/Clerk Typist (1) 
Fringe Benefits 
Total 


Full T^ual Costs 
Pay Grade 1976 Rates 


20 
19 
15 
15 
10 


1976 Costs 


14,148.00 5,895.00 (5 mos.) 

13,560.00 5,650.00 (5 mos.) 

34,020.00 U, 340.00 (4 mos.) 

13,230.00(7 mos) 7,560.00 (4 mos.) 

9,420.00 3,140.00 (4 mos.) 

10,969.00 4,366.00 

95,347.00 37,951.00 


Part-time Staff 

Hoxirs per 
Year 

Hourly 
Rate 

Full Annual Costs 
1976 Rates 

1976 Costs 

4 Vbs. (17 Wks.) 

Cashier (Ticket Sales) (1) 

868 

$3,625 

3,146.00 

1,725.00 

Doormn 

558 

3.735 

2,084.00 

1,142.00 

Skate BocmAtt'd. II 

1240 

3.86 

4,786.00 

2,624.00 

II II II J 

899 

3.625 

3,259.00 

1,787.00 

Sound Room Operator 

527 

3.625 

1,910.00 

1,047.00 

Guard-First Aid 

1240 

3.86 

4,786.00 

2,624.00 

loe Patrols II 

558 

3.735 

2,084.00 

1,142.00 

Janitorial Staff 

500 

4.47 

2,235.00 

1,117.00 

Fringe Benefits 



1,700.00 

924.00 

Total 



25,990.00 

14,132.00 

* ALL STAFF AT MID STEP WITHOUT C.O.L.A. 
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1976 Rates 

Operating E^^^enses Full Annual Costs 1976 Posts (4 nps.) 


Building Maintenance 


Matericil 

4,500 

.00 

1,500 

.00 

Labour 

3,700 

.00 

1,233 

.00 

Hydro 

25,000 

.00 

8,333 

.00 

Janitor si:pplies 

800 

.00 

266 

.00 

Scavenging 

600 

.00 

200 

.00 

Propane-Zairboni 

800 

.00 

266 

.00 

Gas 

150 

.00 

50 

.00 

Coveralls for Staff 

450 

.00 

150 

.00 

Zaitboni and edger nointenance 

2,000 

.00 

666 

.00 

Telephone - annual 

786 

.00 

328 

.00 

- non-recurring 



120 

.00 

Preventative maintenance 

1,500 

.00 

500 

.00 

Total 

40,286 

.00 

13,612 

.00 


Ifevenue 


The Park Board vdll derive soire off-setting revenue from programs fees and rentals . 
These revenues have been estimated as follows: 


Full Year Estimate 


1976 Estimate 


Public Admissions and Skate Rx»m 
Rentals 

Total Estiitated Revenue 


28,000.00 
40,000.00 
68,000.00 


9,300.00 
13,300.00 
22,600.00 


The Director of Financial Services advises that no funds have 
been provided in the 1976 Park Board estimates. 

The V.M.R.E.U. have received a copy of this report. 


"The Comptroller of Budgets advises that, based on the estimates of the 
Parks Board as contained in this report, the net costs are as follows: 


1977 Based on 
1976 Rates 1976 


Permanent Staff 

$ 95,347 

$ 37,951 

Part-time Staff 

25,990 

14,132 

Other Operating Costs 

40,286 

13,612 

TOTAL Estimated Expenditures 

$161,623 

$ 65,695 

Estimated Revenues 

(68,000) 

(22,600) 

Net Operating Costs 

$ 93,623 

$ 43,095 


Any approval of funding for this program should be at the level of net 
operating cost as shown above. 

The source of funding for the 1976 fiscal year, if approved, will be 
Contingency Reserve. 

Funding for the 1977 fiscal year will, if approved, be included in the 
Parks Board 1977 Operating Budget Estimates. 

This item was removed from the Parks Board 1976 budget estimates during 
the budget review, to be submitted by separate report at this time." 


RECOMMENDED: 

A. Establish and fund the following eight positions for Kitsilano Ice Rink: all 
positions subject to classification by tiie Director of Personnel Services. 

One Recreation Programmer II 

One Stationary Equipment Operator II 

Five Icemen Janitors (3 on permanent payroll) 

One Cashier/Clerk Typist 
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B. .^jprovo permanent staff salaries of $37,951.00. 

C. Approve part-tijie staff salaries of $14,132.00. 

D. Approve operating expenses of $13,612.00." 

The City Manager RECOMMENDS that the foregoing recommendations 
of the Superintendent of Parks and Recreation be approved. 


2. Sunset Ice Rink - Staffing and Operating Expenses 
Ihe Sqparintendait of Parks agnd Recreation reforts as folloMit 

' Ihe Sunset Ice Rink is ej^ected to open Septenber 1, of 1976. Biis facility, 
located on Sunset Park contains a regulation ice surface, skate ^lop, ciiange 
rooras, adninistrative offices, ticket control area, concession booth, storage 
areas, mechanical equipnent rooms and spectator area. 

!Ihe rink will be under the direct control of the Park Board and it is anticipated 
tiiat it will be open for use from 6:00 a.m. until 3:00 a.m., seven days a week, 
inclixling holidays. 

Ohe Sunset Ice Rink will be administered jointly with the Sunset Coraiunity Centre 
as a recreation conplex under the management of a Conrnunity Recireation CSx)rdinator. 

Building Maintenance and Operation 

The Park Board staff will be responsible for the cleaning and iraintenance of the 
entire facility. In order to accoranodate the variable shifts necessary to 
operate this facility, maintenance and janitorial staff of 5 Icemen Janitors and 
1 Stationary Equipment Operator is reqvdred. TSne Stationary Equipment Operator 
will also be responsible for stationary equipment in the Sunset Coraiunity Centre. 

loe Rink Program 

The program staffing requirements for the ice rink include 1 Recreation P r ogr a mmer 
II, Who will be responsible for the progranming and svpervision of the facility, 
a permanent Cashier/Clerk T^ist, and part-time Skate Room Attendants, Ice Patrol, 
and Cashiers. 

Cperating Eagaenses 

Operating and staffing e^qsenses have been estimated as follows: 


Permanent Staff* 

Recreation Programner II (1) 
Stationary Equip. Op. II (1) 
loemen Janitor (3) 
loemen Janitor (2) 
Cashier/Clerk Typist (1) 
Ftinge Benefits 
Total 

Part-tijtB Staff 


Full Annual Costs 
Pay Grade 1976 I^tes 


1976 Costs 


20 
19 
15 
15 
10 


14,148.00 
13,560.00 
34,020.00 
13,230.00 
9,420.00 
10,969.00 
95,347.00 


(7 mos.) 


5,895.00 
5,650.00 

11,340.00 
7,560.00 
3,140.00 
4,366.00 

37,951.00 


(5 mos.) 
(5 mos.) 
(4 mos.) 
(4 mos.) 
(4 mos.) 



Hours per 
Year 

Hoxirly 
Rate 

Full Annual Costs 1976 Costs 
1976 Rates 4 Mos. (17 Wcs 

Cashier (Ticket Sales) (1) 

868 

$3,625 

3,146.00 

1,725.00 

Doorman 

558 

3.735 

2,084.00 

1,142.00 

Skate Room Att'd. II 

1240 

3.86 

4,786.00 

2,624.00 

n It II J 

899 

3.625 

3,259.00 

1,787.00 

Sound Room Operator 

527 

3.625 

1,910.00 

1,047.00 

GuardrFirst Aid 

1240 

3.86 

4,786.00 

2,624.00 

loe Patrols II 

558 

3.735 

2,084.00 

1,142.00 

Janitoried. Staff 

500 

4.47 

2,235.00 

1,117.00 

FUnge Benefits 



1,700.00 

-924.00 

Total 



25 



* AH, STMT AT MID STEP WmCXTT C.O.L.A. 
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1976 Bates 

Operating Expenses Full Amxaal Costs 1976 Posts (4 mos.) 


Building Maintenance 


Material 

4,500.00 

1,500.00 

Labour 

3,700.00 

1,233.00 

Hydro 

25,000.00 

8,333.00 

Janitor supplies 

800.00 

266.00 

Scavenging 

600.00 

200.00 

Propane-Zanboni 

800.00 

266 .00 

Gas 

150.00 

50.00 

Coveralls for Staff 

450.00 

150.00 

Zantxjni and edger maintenance 

2,000.00 

666.00 

TelejAione - anniial 

786 .00 

328.00 

- non-recurring 


120 .00 

Preventative maintenance 

1,500.00 

500.00 

Total 

40,286.00 

13,612.00 


Revenue 

Ihe Park Board will derive some off-setting revenue from programs fees and rentals 
These revenues have been estimated as follows: 

Full Year Estiimte 1976 Estimate 

Public Admissions and Skate Roan 28,000.00 9,300.00 

Itentals 40,000.00 1 3,300.00 

Total Estimated Revenue 68,000.00 22,600.00 


The Director of Financial Services advises that no funds have 
been provided in the 1976 Park Board estimates. 

The V.M.R.E.U. have received a copy of this report. 

"The Comptroller of Budgets advises that, based on the estimates of the 
Parks Board as contained in this report, the net costs are as follows: 


1977 Based on 
1976 Rates 1976 


Permanent Staff 

$ 95,347 

$ 37,951 

Part-time Staff 

25,990 

14,132 

Other Operating Costs 

40,286 

13,612 

TOTAL Estimated Expenditures 

$161,623 

$ 65,695 

Estimated Revenues 

(68,000) 

(22,600) 

Net Operating Costs 

$ 93,623 

$ 43,095 


Any approval of funding for this program should be at the level of net 
operating cost as shown above. 

The source of funding for the 1976 fiscal year, if approved, will be 
Contingency Reserve. 

Funding for the 1977 fiscal year will, if approved, be included in the 
Parks Board 1977 Operating Budget Estimates. 

This item was removed from the Parks Board 1976 budget estimates during 
the budget review, to be submitted by separate report at this time." 


RECOMMENCED: 

A. Establish and fund the following ei^t positions for Sunset Ice Rink: all 
positions subject to classification by the Director of Personnel Services. 

One Recreation Prograitmer II 

One Stationairy Equipment Curator II 

Five Icenen Janitors (3 on permanent payroll) 

One Cashier/Clerk Typist 
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B. ^jprove permanent staff salaries of $37,951.00. 

C. Approve part-time staff salaries of $14,132.00. 
^» Approve operating ea^aenaes of $13,612.00." 

The City Manager RECOMMENDS that the foregoing reconmendations of 
the Superintendent of Parks and Recreation be approved. 


3. 1976 Capital Borrowing Program 

The following report has been received from the Director of Finance. 

"1 . Borrowing Program for 1976 

The City's last capital borrowing took place in late 1975 in the New York 
private placement market and was denominated in U.S. dollars. It is now 
appropriate to consider our 1976 capital borrowing program. 

The existing borrowing authority which needs to be financed is as follows: 

Borrowing Proposed 
Authority Borrowing 

1966-70 Five Year Plan Urban Renewal $2,600,000.00 $1,234,024.00 

(Used for NIP) 

1971-75 Five Year Plan Parks Development 358,327.67 358,000.00 

Swimming Pools 110,459.21 110,000.00 

Health & Social Ser. 871.34 

Purchase of Property 128.66 

Streets 243.60 

1971-75 Sewer Program 4,900,176.00 4,900,176.00 

1976-80 Sewer & Water Program 

(1976 only approved by Council) 

Sewers (1976) 1,750,000.00 1,750,000.00 

Water (1976) 2,404,000.00 2,404,000.00 

Champlain Heights Sewers 3,534,800.00 3,534,800.00 

Water 709,000.00 709,000.00 

TOTALS $16,368,0067?g $1 5,000.000JD0 

It is proposed at this time, for 1976, to borrow $15,000,000. The balance of 
the NIP money is not required in 1976 or the first part of 1977 and is therefore 
not included at this time. 

2. Assessment of World Capital Markets Appropriate to Vancouver 

The Canadian bond market and the U.S. bond market are both in a healthy 
condition. Rates are high in the Canadian market and in the U.S. market, but 
the rate differential between the U.S. and Canadian markets has made the U.S. 
market attractive to Canadian borrowers. The Eurodollar markets, both 
Canadian and U.S. dollar denominated, are healthy and from the point of view 
of a Canadian borrower are improving steadily because of the severe drop in 
the value of the Canadian dollar. For some months, the Canadian dollar had 
been very high (around 1.04 in terms of U.S. dollars) which has severely 
restricted the Euro-Canadian dollar market. With the Canadian dollar now 
floating around 1.01 in terms of U.S. dollars, the Euro-Canadian dollar market 
is improving and can be expected to improve further. There is a general feeling 
that the Canadian dollar will drop further. 

If we financed in the Canadian market, it would probably be on the basis of 
$5,000,000 for a short term (not more than five years) and $10,000,000 on a 
twenty year Sinking Fund or serial basis. In the U.S. markets, it would 


Cont'd . . . 


Manager's Report, August 20, 1976 


(FINANCE - 6) 

859 


Clause #3 continued : 


probably be very similar. In the Eurodollar market, it would be $5,000,000 
for not more than five years and $10,000,000 for ten years if in Canadian 
dollars and twelve to fifteen years if denominated in U.S. dollars. If our 
borrowing needs for the longer term, i.e., the $10,000,00CLwere higher, then 
ten years is too short as it creates a problem with the annual debt charges 
inthe operating budget. However, at only a $10,000,000 level, ten to fifteen 
years'does not present any particular problem. The $5,000,000 portion is 
primarily for financing Champlain Heights Sewer and Water and the debt charges 
for this portion are recovered from the disposition of Champlain Heights and 
therefore not a charge on the revenue budget. 

With our fiscal agents, we have examined possible transactions from each of 
the markets and have come to the conclusion that if an issue was done today, 
then the Eurodollar markets are the place where it should be done. Our fiscal 
agents have made appropriate enquiries as to possibilities in the Eurodollar 
markets and support this conclusion quite definitely. The primary advantage 
of the Eurodollar market is in the interest rate obtainable and therefore 
represents solid dollar savings to the City. 

Many Canadian borrowers, including the M. F.A. for two separate issues, have 
borrowed in the Eurodollar markets, denominated in both Canadian and U.S. dollars. 

3. Expansion of the Eurodollar Market Description 

There are a number of factors involved in borrowing the Eurodollar markets 
that are quite different than borrowing in Canadian and even the U.S. markets. 

The procedure is somewhat different, the legal requirements are different 
(possibly less complicated than in the New York market), the commission rate 
is somewhat higher, and it would involve costs approaching $50,000 for a 
public issue. Costs of a public issue in the New York market would be even 
higher, but the City has never borrowed publicly and the costs for a private 
placement in the New York market are somewhat lower. The costs related to 
our last U.S. issue, primarily related to legal costs, were approximately 
$40,000. Actually, in terms of costs, the complexities of the legal aspects 
in a New York private placement issue cost almost as much to resolve as all 
the costs related to a public issue in the Eurodollar market. The procedure 
generally for a Eurodollar issue is that the chief financial officer (i.e., 
the Director of Finance) travels to Europe with the fiscal agent, for meetings 
with potential lenders and syndicate managers and to properly assess the 
situation, followed by a decision to either proceed or not to proceed. If 
the decision is to proceed, then the syndicate is formed, necessary documentation 
is prepared (quite complex), syndication and selling period takes place .and 
the final signing ceremony is quite formal with the Mayor or Chairman of the 
Finance & Administration Committee, plus the Director of Finance being present 
to sign the documents and the debentures. 

One of the major evaluation questions that has to be answered in the 
discussions in Europe is the determination of whether to denominate the 
debentures in terms of U^S^. or Canadian dollars. This involves not only 
the interest rate difference, but also involves evaluating the exchange risk 
related to the Canadian/U.S. dollar relationships. 

At the present time, it would appear that interest rates in terms of Canadian 
dollars in Europe are one quarter to one half per cent lower than they are in 
Canada. In terms of U.S. dollars, the interest rates are 1% to l^s % lower in 
Europe than in Canada and approximately one quarter of one per cent lower than 
in the U.S. 

For example purposes, if the City is able to save one quarter of one per cent 
on the proposed borrowing, this would mean a cash saving to the City of 
approximately $300,000 over the term of the borrowing or a present value of 
$200,000. If the interest rate differential is more than one quarter of one 
per cent, the savings are correspondingly higher. 

The final decision is made on the basis of all in cost to the borrower, 
which includes consideration of price, commission, expenses, etc., plus 
exchange rate considerations. 
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Item No . I|- cont ' d 

$16,500.00 on the ab ove basis chargeable to Code Il|.6/l80i4. 
- Burrard -Arbutus Connector." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 

(A plan of the area is circulated for the Information of Council.) 

5. Sale of City Lot 2? 

Sit: E. of Tyne St. between ijSth & 5ij-th Aves. 

The Supervisor of Property and Insurance reports as follows: 

"Reference is made to Item !(., Board of Administration, 
Property Matters, June S, 1970, adopted by Council June 
9, 1970, wherein the sale of Lot 27, D.L. 339 which is 
situated east of Tyne Street between L^Sth and S^th 
Avenues to Belfiore Sestito for the sum of $1^,000.00 
cash was approved. The total cash payment, plus taxes, 
registration fees, etc., have been received but the 
property has not yet been conveyed to the purchaser. 

The purchaser has now advised that due to difficulties 
in arranging interim financing in order that he may 
proceed with construction of a home on this Lot he is 
requesting that the sale be converted to a term sale of 
\ cash, balance in 6, 12 & I8 months in accordance with 
usual City policy. 

It is considered that the City's interests are well 
protected under such an arrangement and accordingly it 
is : 

RECOMMENDED that the request be approved." 

Yoxir Board 

RECOMMENDS that the foregoing recommendation of the Supervisor of 
Property and Insurance be adopted. 

6. Request to Postpone Option to Purchase 
British Columbia Housing Foundation 

The Supervisor of Property and Insurance reports as follows : 

"Lot 28, Sub D, Block I6O, D.L. 26i|A situated on the 
North Side of 12th Avenue between Clark and Woodland 
Drives was sold to the Orange Rest Home Foundation for 
$9,920.00 as per Council's Resolution of December 7, 
1967 subject to a 2-year option to repurchase at the 
net sale price in the event that the purchaser did not 
proceed with construction. The option also states 
that the purchaser shall give the City a 21-year option 
to repurchase at the net sale price, exercisable in the 
event the property is utilized for any other purpose. 

B.C. Housing Foundation has advised that they are unable 
to finalize mortgaging with Central Mortgage and Housing 
because of the options registered against the property, 
and for this reason they have asked that the option be 
postponed so that the mortgage can be finalized. 

The first part of the option requiring commencement of 
construction has been fulfilled, however, the 21-year 
part of the option is still in force. 
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4. Conclusion 

On the basis of the situation as it stands at the time of writing this report, 
it would appear that the Eurodollar markets are the appropriate place for the 
City to borrow its current needs. This requires us to explore in depth with 
theTiscal agents and syndicate managers all the details of terms and 
conditions so that we understand them fully (particularly necessary with 
a first borrowing in Europe) and therefore it means that the Director of 
Finance would have to travel to Paris and probably London and possibly 
Frankfurt. It is also important that potential lenders have direct contact 
with an official of the City, in order that they may develop a better 
appreciation of the quality of the City's credit. Depending on the results 
of the meetings, pi us the evaluation with our fiscal agents of the terms and 
conditions and interest rate situation, and the exchange rate situation, the 
Director of Finance should be in a position to make a final decision after 
consulting the City Manager and the Mayor or the Chairman of the Finance & 
Administration Committee by telephone. If the decision is favourable, the 
syndicate managers and the fiscal agents would be instructed to proceed with 
syndication and preparation of the documentation. 

The Director of Finance would be involved heavily in the document preparation 
and would at that time have to make a decision whether to return to Vancouver, 
followed by a return to Europe or conversely to stay in Europe for the 
documentation period. At the appropriate time, the Mayor and/or the Chairman 
of the Finance & Administration Committee, along with the Director of Finance, 
would have to be in Europe for the official signing of the documents and the 
debentures. 

5. Recommendation 

I therefore recommend that - 

I be authorized to proceed to Paris, London, Frankfurt, as necessary, with 
the representative of our fiscal agents, to meet with potential syndicate 
managers and lenders, for the purpose of fully evaluating the desirability 
of a Eurodollar issue and its terms and conditions. 

Further, that I be authorized to instruct our fiscal agents and syndicate 
managers to proceed with syndication and the bond issue, if the evaluation 
is satisfactory, i.e., the City can save a substantial sum in interest costs, 
after checking by telephone with the City Manager and the Mayor or the 
Chairman of the Finance & Administration Cojnmittee. This would commit Council 
to passing the appropriate borrowing bylaw shortly thereafter." 

City Manager RECOMMENDS approval of the recommendation of the Director of 


The City Engineer reports as follows :- 

"On January 27th, 1976, City Council approved the City Manager's report 
of January 23rd, 1976, concerning the Meter Checker Program. Item 3 in 
that report's recommendations stated that, "$50,000.00 be provided for 
initial expenses, from 1976 parking meter revenues, subject to a detailed 
report back from the City Engineer on the specific initial expenses." As 
noted in the report, the Director of Finance advised that the funds to set 
up the initial operation would come from parking meter revenues and fine 
revenues . 

The cost estimates for the specific initial expenses have now been final- 
ized and the details are shown in Appendix I. The following is a summary of 
costs : 

1. Alterations to Offices (subject to final 


Finance. 


4. 


Initial Expenses; Meter Checker Program 


disposition of space) 


$ 5,000. 


2. 


New Office Furniture 


2,000. 


3. 


New Office Equipment 


1,800. 


Cont'd . . 


Manager's Report, August 20, 197 6 . 
Clause #4 continued ; 

4. Training Program Manual 

5. New Communications Equipment . . . 

6. New Car 

7 . New Uniforms 

TOTAL: 


The City Engineer RECOMMENDS that $49,700.00 be provided for initial expenses 
from the 1976 parking meter revenues. " 

The City Manager RECOMMENDS that the above report of the City Engineer be approved. 


CONSIDERATION 


5. Additions to the Centennial Museum 

The Director of Finance and the Director of Permits & Licenses have submitted 
the following report. 

"Dr. Gordon M. Shrum, Executive Director of the Vancouver Museums and Planetarium 
Association, sent the following two letters to His Worship the Mayor and Members 
of City Council . 

' Re: Additions to the Centennial Museum 

As an operating unit the Centennial Museum has some serious architec- 
tural shortcomings. In this communication I shall deal with only the 
fol lowing two: 

(a) Although the storage area is air-conditioned (temperature 
and humidity controlled), there is no such control in any 
of the thirteen galleries. 

(b) There are three wings to the building of four galleries each. 
Each of these four galleries encloses a courtyard which is 
beautifully landscaped. The walls of the galleries consist 
mainly of ceiling-high glass panels. Because the architect 
apparently did not realize that museum artifacts cannot be 
exposed to daylight, most of the glass panels have been co- 
vered with paint. This means that the courtyards with their 
landscaping are never seen. Each provides four outside doors 
to the galleries which, of course, is undesirable for security 
reasons. 

Because the Centennial has no air-conditioned galleries many of the more 
valuable artifacts remain in the storage area and can never be put on 
display. Further, the Centennial is an Associate Museum of the National 
Museums of Canada, but cannot accept most of the travelling exhibits of 
the National Museums because they are restricted to museums with air-con- 
ditioned exhibition space. This same problem occurs with many other tra- 
vel I i ng exh i b i ts . 

In 1974 the Vancouver Museums and Planetarium Association appealed to 
the National Museums of Canada to provide financial assistance not only 
to air-condition some of the galleries but also to cover over two of 
the unused courtyards. 

By a letter dated August 29, 1974, the National Museums agreed to a 
$400,000.00 construction and alterations program which would malce it 
possible to roof and air-condition the two unused courtyards as well 
as air-condition eight of the present thirteen galleries. The National 
Museums agreed to pay two-thirds of the $400,000.00 cost provided that 
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either the City or the Province would provide the final one-third of 
the cost. The V.M.P.A. accepted the grant and received $26,784.00 for 
preliminary design and architectural studios. 

The V.M.P.A. could not proceed any further with the project because they 
were unable to get the one-third share from the City or the Province. 

On March 31st this year the Minister of Recreation and Travel Industry 
advised that the Province would provide $133,922.00, which is slightly 
more than the one-third requirement. Immediately we proceeded with ar- 
chitectural drawings and construction plans. We were able to get a bid 
of $379,539.00 for the contract, which with architects and consultation 
fees would be only slightly more than $400,000.00. 

However, when we applied to the City Hall for a construction permit, we 
were advised that the basic structure of the building does not conform 
with the By-law passed by the City in 1975 which increased the standards 
for earthquake resistance. After much engineering study it has been de- 
termined by the successful bidders for the contract that the additional 
"seismic upgrading" will cost $55,160.00. The additional engineering and 
architectural studies for the upgrading of this earthquake resistance is 
approximately $9,000.00, making a total of $64,160.00. 

Because of the escalation in construction costs since 1974, the $400,000.00 
will barely cover our commitment to the National Museums. We have been ad- 
vised that the amount of the grant cannot be increased because the delay 
was not caused by the National Museums. The Honourable Grace McCarthy, 
when she agreed to the grant on March 31, 1976, made it a condition that 
we would not come back for more on this project. 

The Trustees of the V.M.P.A., realizing what a great benefit these altera- 
tions and construction will be to the Museum, have agreed to provide $40,000 
towards the cost of the "seismic upgrading". This still leaves us short 
$25,000 and I am appealing to the City to contribute this amount so that 
we can proceed with the work as soon as the stri ke/ lockout In the construc- 
tion industry is solved. 

I should like to point out the benefit the City wilt receive from 
this work. 

(a) Covering two quadrangles will provide two large galleries, 
each one double the size of the present galleries - an 
additional 7,200 square feet. 

(b) The new galleries plus eight of the thirteen present galleries 
will be air-conditioned (humidity and temperature controlled). 

(c) The elimination of eight exterior doors will greatly increase 
the effectiveness of the complex's security system. 

(d) The complex will receive over $400,000.00 worth of alterations 
at a cost to the City of only $25,000.00. 

One may ask why should we create additional gallery space? The answer 
is that the storage area is crowded with valuable artifacts that cannot 
be displayed. Many donors are reluctant to make donations which merely 
go in storage. This extra space should add very little to the operating 
costs, e.g. in heating it will el iminate eight outside glass wal Is and 
only add two wel I -i nsu I ated roofs. Part of the additional air-conditioned 
space will be used for travelling exhibits, which will add to our revenues. 
Immediately we need the new large gallery in "C" Wing to house an aero- 
space exhibit which the Russian Government is prepared to send direct 
from Moscow - accompanied by one or more cosmonauts. This should prove 
to be a money-making project. 

A very early action is necessary on this request. Otherwise we shall 
have to renegotiate the contract and probably the grant, with unavoidable 
delays and further increased costs. 
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Re: Additions to the Centennial Museum 

This is further to my letter of July 30th requesting $25,000 
from the City of Vancouver to help finance the "seismic rein- 
forcing" of A and C Wings at the Centennial Museum. 

From enquiries 1 have received I don't think I made it clear 
in my letter that the "seismic reinforcing" is not merely to 
take care of the roofs over the quadrangles. In fact the steel 
trusses of the roof will tend to strengthen the wails against 
earthquake shock. They will, of course, add some weight to the 
walls and this is a negative factor. However, the total effect 
is about zero as these two factors tend to balance each other. 

The problem is that the new by-law does not apply to buildings 
already in existence until such time as there is an application 
for a permit to make alterations; then the new regulations apply 
and the whole building must be brought up to the new standards. 

I should also add that this additional space will not entail the 
appointment of any additional staff. I have already pointed out 
that it would not increase our heating requirements except in so 
far as air-conditioning will add somewhat to our electrical load. 
The additional space should tend to increase our revenues slightly. ' 

Comments of the Director of Permits & Licenses 

On October 8th, 1974, Council approved in general the renovation of one courtyard 
of the Centennial Museum for additional gallery space. The proposal was to roof 
over Courtyard 'C and provide basement storage space under the new gallery floor. 
As the project developed it was found that the cost of roofing a courtyard was 
approximately the same as the basement storage and the advantages of the additional 
gallery space led to the Museum Association's decision to roof over two courtyards 
and abandon the basement storage. 

The proposal will increase the present gallery space by approximately one- third 
and is an excellent use of enclosed unused courtyard space. 

Comments of the Director of Finance 

The 1976 Supplementary Capital Budget, which would be the normal source of funds 
for an item such as the above, has no funds available. Therefore, it would appear 
that the only available source of funds for the $25,000 requested contribution, 
is 1976 Contingency Reserve. Dr. Shrum indicated that there were no extra staffing 
costs related to this alteration and in any event the agreement with the Association 
on operating costs governs the City's contribution towards such operating costs." 

The City Manager submits the above report for Council CONSIDERATION. 


RECOMMENDATION 


6. Police Communications Centre Staffing 


The Chief Constable and the City Engineer report as follows: 

"On May 11, 1976, Council authorized funds for the training of backup 
relief operators and the hiring of ten temporary operators to handle the 
increased workload due to the start-up of the new Communications Centre, 
problems caused by Habitat, and the 9-1-1 emergency number. A preliminary 
evaluation of staff requirements of the Communications Centre was made with 
nine additional staff members present. Two staffing problems became apparent 
and this report describes the need for temporary staff replacements and a 
further analysis of permanent staff requirements. 
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TEMPORARY REPLACEMENT OPERATORS 

The Police personnel assigned to the Communications Centre consists 
of one inspector, one staff sergeant, five sergeants, five corporals, and 10 
constables who are employed as supervisors, chief dispatchers, radio relief, 
and telephone operators. Tempo-rary staff shortages occur in the Centre when 
Police personnel go on vacation or take sick leave. For example, when the 
chief dispatcher goes on annual vacation, a constable moves up to the chief 
dispatcher's position creating a shortage in the telephone function. 

Police personnel have not been replaced by drawing other members from the 
Patrol Division because of the extensive training required in the new Centre, 
and disruption to Patrol Division operations. If Policemen from the Patrol 
Division were to be trained to function as replacements in the Communications 
Centre, approximately $10,000 would be required for training costs. The 
Chief Constable considers this alternative undesirable since it would cause 
considerable disruption to the Police Department. 

In estimating the staff requirements for the new Communications Centre 
it was assumed that staff levels were sufficient to allow such temporary 
shortages. The review carried out over the past three months indicates that 
the increased workload experienced in the new Centre requires additional 
temporary staff to cover the high vacation periods (approx. 100 weeks) mainly 
in the summer months. 

Authorization is requested for the hiring of temporary replacement operators. 
These would be civilians hired only as required to a maximum of one per shift 
and it is expected annual costs will not exceed $34,000. (approx. 2 man years). 
An increase of approximately $15,000 will be required in the Police Department's 
operating budget for 1976. 

EVALUATION OF PERMANENT STAFF REQUIREMENTS 

The workload handled by the new Police Communications Centre is higher 
than was anticipated in original staff estimates. The following factors 
account for this increase: 

a) Many calls which were not answered in the old Centre, or were left to 
ring a long time are now being answered quickly. 

b) The number of calls received by the Centre ;is higher than anticipated due 
to implementation of the 9-1-1 emergency number. 

c) The Community Policing Program being carried out in one of the patrol 
districts has caused a significant increase in the workload of the radio 
section. 

These factors correspond to a workload increase of four people in addition 
to the temporary replacement operators. 

During the past three month period of assessment the temporary operators 
approved in the previous report of 11 May, 1976 were added to the regular staff. 
This reduced the proportion of calls waiting longer than one ring from 13% to 
7%. This reduced figure is a reasonable standard of response. 

However, since the Centre has only recently opened and the temporary staff 
have not been operating very long, long term needs are difficult to estimate 
accurately. The following changes are anticipated in the Communications Centre 
that could affect the long term staffing requirements: 

a) It is expected that the type of emergency calls will change when summer ends. 

b) The telephone system can be modified to automatically separate '911' 
emergency calls from lower priority report calls. These telephone system 
enhancements will cost approximately $3000 but should make possible some 
staff reductions while achieving adequate response times to emergency calls. 

c) Additional staff arrangements are being evaluated in order to meet the 
variation in call volumes which occurs throughout the day. 

All these changes may affect the need for permanent operators. To permit 
adequate time for measurements iinder expected long term conditions, it is 
recommended that four of the ten additional temporary staff authorized for the 
three month period ending in August 1976, be retained until December 31, 1976. 
By that time the effect of the three factors identified above will have been 
determined and a more meaningful estimate will be possible. 
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The cost of these additional four temporary operators will be approximately 
$18,500 for the balance of 1976. 

The Director of Finance brings to City Council^ attention that the required 
level of service has not been clearly established and that the report to be 
provided in December shall contain this information as part of the justification 
for increases in staff. 

The Acting Comptroller of Budgets advises that if this report is approved, 
the source of funding will be Contingency Reserve. 

The Chief Constable and the City Engineer RECOMMEND: 

a) That funds totalling $15,000 be provided in the 1976 Police Department 
Operating Budget for the hiring of temporary replacement operators; 

b) That four temporary Commvinications Operators be retained until December 31, 
1976 (approx. cost $18,500) with provision of a final report on permanent 
staff levels at that time; 

c) That $3000 be provided in the 1976 Engineering Department Budget for 
modification to the telephone equipment. 

The City Manager RECOM>ffiNDS that the above recommendations Of the 
Chief Constable and the city Engineer be approved. 


7. False Creek Ground Leases 


The Director of Finance reports as follows: 
" Introduction 

On July 29, 1975 and June 22, 1976, Council approved the terms for the 
preparation of ground leases for lots 5 and 7 in Phase I, Area 6, False Creek. 
These two developments are combined residential/commercial developments 
incorporating approximately 113,380 sq. ft. of residential space and 43,196 
sq. ft. of commercial space. Under the terms approved by Council, it was 
contemplated that each lot would be developed under one ground lease and, 
subsequent to completion of the structures, a strata plan would be filed to 
subdivide the buildings into several condominium units. 

The lessee, Frank Stanzl Construction Ltd., has now requested that two 
ground leases be issued for each lot, one for the residential development and 
one for the commercial development, in order that he may finance the two types 
of developments separately. The granting of two leases on one parcel of 
property can be done subsequent to the completion of construction through the 
creation of air space parcels. 

Initially, the parties shall enter into a ground lease in respect of each 
parcel. The initial ground lease shall provide that, upon completion of 
construction, the lessee shall create two air space parcels (one for residential 
purposes and the other for commercial purposes), surrender the initial ground 
lease, and enter into separate ground leases with the lessor covering the two 
air space parcels. The terms and conditions for the initial ground lease and 
the subsequent air space parcel ground leases would be the same as was previously 
approved by Council, except where changes are appropriate for the changed form 
of the lease. 

It is RECOMMENDED that the City lease to Frank Stanzl Construction Ltd., lots 
5 and 7, False Creek containing the provisions hereinbefore set forth in this 
report providing for the creation and leasing of air space parcels following 
the completion of construction." 

The City Manager RECOMMENDS the above recommendation of the 
Director of Finance be approved. 


FOR COUNCIL ACTION SEf PAG^S)B/£, 
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PROPERTY MATTERS 


RECOMMENDATION 


1. 


Proposed easement over portion of City Lot, 
Vicinity of Abbott and Cordova Streets 


The Acting Supervisor of Property & Insurance reports as follows :- 

"City Council on June 29, 1976 approved the granting of a 4" x 25» 
easement over a portion of City-owned lot 9, block 2, O.G.T. 
Plan #205, to provide an emergency means of egress to adjoining 
lot 'C, block 2, O.G.T. 

The easement was limited in size due to the fact that City 
lot 9 is presently utilized as a surface parking lot operated 
by the Downtown Parking Corporation and will not be improved 
with any form of structure without the Corporation first 
acquiring all the properties to the west of lot 9, hence, the 
whole of lot 9 could be used as an emergency disbursal area. 

The City Building Inspector has advised that regardless of the 
foregoing, he wishes the easement to be extended to provide direct 
access to the lane as shown on the attached sketch. 

In this regard, the General Manager of the Downtown Parking 
Corporation has agreed to the extension of the easement. 

Accordingly, it is proposed that the easement be extended north 
to the City lane to provide a means of emergency egress for 
lot 'C of lot 8, block 2, O.G.T. on the following terms: 

(a) City to retain the right of cancellation. 

(b) Applicant to maintain adequate lighting 
over exit area. 

(c) Applicant to maintain an adequate barricade 
to prohibit autos or other objects from 
blocking the exit. 

(d) Applicant to pay an annual flat rate amount 
of $50.00. 

In addition, the Director of Legal Services is to include any 
other clauses to properly protect the City's interest herein. 

Recommended that the Acting Supervisor of Property & Insurance 
be authorized to take the necessary steps to grant an easement 
measuring 4' x 75' over that portion of City lot 9, block 2, 
O.G.T. , plan 205, 

and further 

That the Director of Legal Services be instructed to draw the 
necessary easement document to his satisfaction." 

The City Manager RECOMMENDS that the foregoing recommendations of the 
Acting Supervisor of Property & Insurance^be approved. 
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2. I Acquisition of Deteriorated Properties 
Strathcona Rehabilitation Pro.ject 


The Acting Supervisor of Property & Insurance reports as follows: 

"On December 18, 1973, City Council approved a report of the 
Director of Planning regarding the Strathcona Rehabilitation 
Project. Clause "D" of this report recommended purchase by 
the City of deteriorated properties within the Project area. 

Lot 31, Block 103, D.L. 196, Plan 196, known as 407 Prior 
Street has been offered for sale to the City by the owners. 

These premises comprise a two-storey frame dwelling, plus 
full concrete basement, with a main floor area of 
approximately 700 square feet, erected in 1905 on a site 
25 feet X 126 feet zoned RT-3. The dwelling contains four 
rooms on the second floor, three rooms on the main floor 
and three rooms in the basement. There are six plumbing 
fixtures, patent shingle roof, siding exterior and heat is 
supplied by a gas-fired hot air furnace. 

The improvements were previously occupied as three dwelling 
units but the basement unit is now vacant. The accommodation 
is sub-standard and it is proposed to demolish the improve- 
ments when vacant. 

Following negotiations with the owners' agent, they have 
agreed to sell for the sum of $42,000.00 on the following 
bases : 

(a) The City to pay a deposit of $10,000.00 in trust, in 
exchange for a deed in registrable form. 

(b) City to pay balance of purchase price upon delivery of 
vacant possession by the Vendor, such delivery to be 
within six months of the payment of the deposit. 

(c) Date of sale for adjustment purposes to be the date 
of Council's Resolution to purchase the property. 

This price is considered realistic and it is 

recommended that the Acting Supervisor of Property and 
Insurance be authorized to acquire Lot 31, Block 103, 
D.L. 196, Plan 196, known as 407.^Prior Street for the sum 
of $42,000.00 on the foregoing bases, chargeable to 
Strathcona Rehabilitation Project, Property Purchase Accoiint 
#5893/893. 

The City Manager RECOMMENDS that the foregoing recommendation 
of the Acting Supervisor of Property & Insurance be approved. 


Rental Review - City-owned Lot 4 etc., 
S/S of Kingsway west of Tyne Street. 


The Acting Supervisor of Property & Insurance reports as follows:' 


"City-owned Lot 4, Block 52, D.L. 37 is situated on the south 
side of Kingsway, west of Tyne Street and is leased to Marine 
Hotel Limited, (now Mr. Sport Hotel) for a period of twenty 
years expiring on March 31, 1981. This site is utilized for 
required parking purposes in connection with their hotel 
operation and the lease is subject to rental review at 
five year intervals. 
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Negotiations have now been completed and by letter dated 
July 21, 1976, the Manager of Mr. Sport Hotel has agreed to 
a rental increase from $1,400.00 per annum plus taxes to 
$4,800.00 per annum plus taxes effective April 1, 1976 for the 
remaining term of the lease. 

The Acting Supervisor of Property & Insurance is of the 
opinion that the foregoing increase represents fair market 
value of the property in question and indicative of the 
escalation in property values over the past five-year period.' 


It is recommended that the foregoing rental increase be 
I approved as of April 1, 1976." 

The City ManiDger RJBCCMMENDS that the foregoing recommendation of the 
Acting Supervisor of Property & Insurance be approved. 


INFORMATION 


A. I DEMOLITIONS - Various Properties 


I The Acting Supervisor of Property & Insurance reports as follows:- 


"I have received and opened quotations from various contractors 
for demolition of the structures listed below and have awarded 
the contract to the low bidders as noted :- 


Property 


Project 


Successful 
Bidder 


413 Prior Street 
LiOt 30, Blk 103, 
D.L. 196 


3029 Woodland Dr. 

[iOt 17, Sub. D 

31k. 171, 'D.L. 264A 


L849 Victoria 
Diversion 
[jOt 3, Block 2, 
3.1. 752 


Strathcona 

Rehabilitation 

Project 


Kay Jay 
Wrecking 
Co . Ltd . 


Clark Park 
Extension 


Phillip J. 
Blackall 


City To. 
Pay 

$545.00 


$465.00 


Code No. 
5893/893 


4189 


Replotting John Bulych 


$1,775.00 5940 


The City Manager has confirmed the above contracts and submits the 
foregoing report of the Acting Supervisor of Property & Insurance 
to Council for INFORMATION, 


5. 


RECOMMENDATION 


Lease of City Property, E/S Main Street 
between Industrial and Terminal Avenues* 

The Acting Supervisor of Property & Insurance reports as follows: 

"The above City property, Lots 1+-9, Block 3» D.L. 200A & 2037 and 
Lots 10-12, Block A2, D.L. 2037, E/S Main Street between Industrial 
and Terminal Avenues, is leased to Beedie Construction Co. Ltd. 
until December 31, I988. 

The rent was subject to review on J\me 1, 1976 and after negotiation 
the Lessee has agreed that it be increased from $500.00 per month 
plus taxes to $1,500.00 per month plus taxes. 
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Several 'bulldinga are located on the site, but these were constructed 
by the Lessee, consequently the proposed rent relates to the land 
only. 

The Acting Supervisor of Property & Insurance considers that the 
proposed rental represents market rental value. 

Recommended that the rent for this property be increased as of June 1, 
1976 to $1,500.00 per month plus taxes on land and improvements as if 
levied. " 

The City Manager RECOMMENDS that the recommendation of-.the- 
Acting Supervisor of Property & Insurance be approved. 

6L Sale to Mennonite Senior Citizens' Society 
j 4.01 Acre Site 5700 Block Bruce Street. 

The Acting Supervisor of Property & Insurance reports as follows: 

"On January 25, 1972, Council passed a resolution that this 
4.01 acre site in the 5700 Block Bruce Street be made 
available to the Mennonite Senior Citizens' Society at a 
value of $200,000.00 less costs of proven extras for site 
preparation because of soil conditions.... The Society 
paid the sum of $150,000.00 and submitted a claim in the 
amount of $135,149.00 for what they determined to be 
'proven extras for site preparation because of soil 
conditions'. The Supervisor of Property and Insurance 
advised the Society that in his opinion this amount was 
excessive and that a more realistic sum would be in the 
realm of $45,000.00. 

Subsequently, the Society submitted a revised bill in the 
amount of $157,176.00, an increase of $22,027.00 over their 
first bill. The Director of Construction and Maintenance 
Division analyzed the claim, and in his opinion the proven 
extras for site preparation were approximately $28,350.00. 
Because of the great discrepancy in these sums, the matter 
was referred to Council for consideration on November 25, 
1975, and they approved a reduction of the purchase price 
by $30,000.00. 

The Society then arranged to appear before Council as a 
delegation, however, before hearing the delegation the following 
proposal was passed by Council on January 27, 1976: 

'THAT the City and Mennonite Senior Citizens' Society 
determine upon agreed questions on the matter of 
costs for site preparation, following which an 
independent arbitrator be appointed to bring down 
binding arbitration; further that the arbitration 
costs be shared equally between the City and the 
Society. * 

Accordingly, the matter was discussed between City staff 
and representatives of the Mennonite Society and agreement 
could not be reached as to what constituted extra costs. 
However, the Society has proposed to settle for an addi- 
tional $20,000.00 over and above the figure approved by 
Council on November 25, 1975. This is a very substantial 
reduction in the amount originally claimed by the Society 
and would mean a total settlement of $50,000.00 for the 
costs of site preparation. As well, the Society has 
agreed to be responsible for registration fees amounting 
to $1,038.50. Having regard for the substantial time and 
money involved in proceeding with arbitration. City staff 
are now prepared to recommend 

I THAT the matter of proven extras for site preparation be 

! concluded on the basis of $50,000.00 (net price to the 

Society - $150,000 for 4 acres), and 
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The City Law Department has advised that inasmuch as 
Central Mortgage & Housing are issuing a mortgage for 
this development, and that they have written into their 
mortgage agreement the necessary protective clauses 
regarding the type and use of construction that the City's 
sale of the land for Senior Citizen purposes is adequately 
protected . 

It is therefore 

RECOMMENDED that the 21-year option to repurchase at 
the net sale price exercisable by the City in the event 
that the property is utilized for any other purpose 
than Senior Citizen Housing be postponed as a first 
charge against the property in favour of the Central 
Mortgage & Housing Corporation mortgage for development 
of a Senior Citizen facility." 

Your Board 

RECOMMENDS that the foregoing recommendation of the Supervisor of 
Property and Insurance be adopted. 

7. Acquisition for Park Site #10 

2320 Brunswick Street and 368, 370, 
37ij., 378 and 382 East 7th Avenue 

The Supervisor of Property and Insurance reports as follows: 

"Lots 1 Arad., E. 33' of 2, Wig and E^g 3 and I4., Block 1+1, 
D.L. 200A being 2320 Brunswick Street and 368, 370, 
37I4., 378 and 382 East 7th Avenue, which forms part of 
Park Site #10, has been offered for sale to the City 
on behalf of the owners by Oak Investments Ltd. 

Park Site #10 is listed on Table 2 of the Revised 
Parks Purchase Program I968-7O, adopted by Council 
February 6, 1968. 

The subject premises comprise a site on the South side 
of East 7th Avenue between Brunswick and Prince Edward 
Streets with a combined frontage of approximately 202' 
to a depth of 122' and zoned RM-3. These properties 
are improved with both single family and converted 
dwellings containing multiple tenancies. The buildings 
are in average condition for age and type and particulars 
are as follows : 

368 East 7th Avenue on Lot 1 Amd., is a 2-storey frame 
dwelling with a main floor area of 995 sq. ft. erected 
in 1900. This dwelling contains 10 rooms, divided into 
9 rental units, 12 plumbing fixtures, has a patent 
shingle roof, stucco exterior, concrete foundation and 
is heated by an automatic gas-fired furnace. Said 
building is occupied by tenants. 

2320 Brunswick Street at the rear of Lot 1 Amd. , is a 
1-storey frame dwelling with a main floor area of 768 
sq. ft. erected in 1922. This dwelling contains 5 
rooms, 5 pliJmbing fixtures, has- a patent shingle roof, 
wood shingles and siding on the exterior, concrete 
foundation and is heated by an automatic oil-fired 
furnace. Said building is occupied by tenants. 


continued . . . / 7 


Manager's Report, August 20, I976 


(PROPERTIES - 5) 870 


Clause #6 (Cont'd) 


THAT the Mennonite Senior Citizens' Society be responsible 
for the additional sum of $1,038.50 for registration fees." 

The City Manager RECOMMENDS that the above recommendations of 
the Acting Supervisor of Property & Insurance be approved. 


FOR COUNCIL ACTION SEE PA6E(S) 
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August 17th, 1976 


TO: Vancouver City Council 

SUBJECT: Accreditation - Constitution and By-laws of 
the Proposed Employers* Organization 

CLASSIFICATION: Information 


The City Manager reports as follows: 

"As instructed by City Council on August 10th, 1976, I have 
reviewed the submissions from the V.M.R.E.U. and Local 1004 
of C.U.P.E. and have the following comments: 

Re-circulated is my report to Council on the feasibility of 
Accreditation which was considered by Council on May 11th, 197 6 
at which time Council approved in principle to establish the 
Employers* Organization and, to making application for 
Accreditation on behalf of the City of Vancouver. 

The Unions* concerns as stated are related to items 2 and 3 
of the previous report. They are concerned with the permanency 
of joining the Association and having it carry out the functions 
described, on a continuing basis regardless of any dissatis- 
faction with the results by either Council or the Unions. 
Council, of course has to weigh this possible disadvantage 
against the advantages of uniformity throughout the participating 
members and the inability of an individual member making an 
unrealistic settlement to the disadvantage of other members. 
Previous reports have dealt with the pros and cons of this matter 
at great length. 

The second stated concern of the Unions is the potential deterior- 
ation of the Employer/Employee relationships. We have taken 
steps in the preparation of the Constitution and the by-laws 
to attempt to avoid such deterioration. Such deterioration, 
if it did take place, would be largely because of the activities 
of the members of the Association and its staff. Vancouver 
has representation in the Association and on the small Steering 
Committee in accordance with the draft Constitution. 

Traditionally, the Unions have had the right to appeal to 
Council on matters affecting their membership and influence in Coun- 
cil's decisions with respect to staff recommendations or actions. 

It is this jiresent ability to appeal jto_individual Councils_ o^n 

such things as proposed "wage "settlements t would affect other 
G.V.R.D. municipalities, and the potential susceptibilities of 
individual Councils to take unilateral action that is the primary 
purpose for forming the Employers* Association and applying for 
Accreditation. " 

The Directoy of Legal Services reports as follows: 


"There is no doubt that without either a Charter amendment or 
other special legislation the City cannot join th,is Association 
on the terms and conditions outlined. 

On the assumption that there is a Fall Session, I have included 
a Charter amendment similar to an amendment made to the Municipal 
Act." 

The City Manager submits the foregoing reports for the INFORMATION 
of Council 

(Coiincil Members are requested to bring with them the detailed 
report which was circulated on Monday, July 5, 1976). 

FOR COUNCIL ACTiON SEE PA6E(S) .6./J. 
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August 16, 1976 

TO: Vancouver City Council 

SUBJECT: Proposed Super-Valu Store; Rezoning Application 
and Planning Study 

East Side of S.W. Marine Drive between West 70th 
and West 71st Avenues. 

CLASSIFICATION: RECOMMENDATION 


The Director of Planning reports as follows: 

"A rezoning application was received from Mr. G.A. Birham of 
Kelly Douglas and Company Limited, whereby the lands within 
the area bounded by West 70th Avenue, the lane west of 
Granville Street, West 71st Avenue and S.W. Marine Drive be 
rezoned from (RS-1) One-Family Dwelling District to (C-2) 
Commercial District for the purpose of: 

•Construction and operation of a grocery supermarket' 

SITE DESCRIPTION 

The site is located on the east side of S.W. Marine Drive between. 
West 70th Avenue and West 71st Avenue and is currently developed 
with 10 single family dwellings and the Shannon Lodge Nursing Home 
located at the north-east corner of West 71st Avenue and S.W. Marine 
Drive. The lands immediately to the north and east are zoned (C-2) 
Commercial District and are developed with a Safeway and liquor store, 
small retail stores, gasoline service station and other commercial 
uses. Both sides of Granville Street, north of West 71st Avenue, are 
zoned either (C-l) Commercial District (Local) or (C-2) Commercial 
District to West 63rd Avenue. The lands to the south and west are 
zoned (RS-1) One-Family Dwelling District and are developed with 
single family dwellings. 

The site is located in that portion ofthe City known as Marpole which 
includes, besides the above-noted lands, two other (C-2) Commercial 
Districts located on both sides of S.W. Marine Drive between Granville 
and Hudson Streets and the north side of S.W. Marine Drive from Hudson 
Street to Oak Street. The lands generally east of the lane east of 
Granville Street between West 72nd and West 70th Avenues are zoned 
(RM-3) Multiple Dwelling District. There is an (M-l) Industrial 
District composed of Just over three blocks generally bounded by 
West 72nd Avenue, the lane west of Hudson Street, West 73rd Avenue 
and Oak Street. (See Appendix A). 

PROPOSED DEVELOPMENT 

The drawings submitted by the Architect and forming part of the 
application indicate a supermarket with a main floor and mezzanine 
which has a total floor area of 29,412 square feet. The supermarket 
is located adjacent to S.W. Marine Drive with the front of the store 
facing east. The building has a landscaped setback of 24 feet from 
S.W. Marine Drive to a solid wall which faces the single family 
dwellings to the west. Vehicular ingress and egress to the parking 
lot is from the lane west of Granville Street. A 17 foot dedication 
is indicated on the south side of West 70th Avenue for future road 
widening. 


CALCULATIONS 


Site Area: 


89,100 Square feet 


Floor Area: 


29,412 square feet (gross) 


Floor Space Ratio: 


0.33 (gross) 


Height : 


30 feet 


Off-street Parking: 


Required 56 spaces 
Proposed 122 spaces 


Off-Street Loading: 


Required 2 spaces 
Pj?oposed 2 spaces 


The Engineering Department in reviewing the vehicular ingress and 
egress to the site has reported that the ingress and egress from the 
lane is acceptable] however, all manoeuvring and circulation must 
take place on site. 

URBAN DESIGN PANEL 

The Urban Design Panel considered the application at its meeting of 
December I8, 1975 and reports: 

'The Panel, without some comment from the Planning Department, 
finds it difficult to deal with this rezoning proposal as it, 
and the increased traffic this project will generate, will 
affect the residences across Marine Drive. 

The Panel feel that possibly more of a transition is needed 
and that instead of having the back of the supermarket building 
face residences across the street, more setback and landscaping 
be provided or another use such as multiple housing be included. 

RECOMMENDATION: That the above be received as a progress report 
and that this design be sent back to the architects for serious 
re- consideration and improvements and comments from the Planning 
Department be obtained before giving this rezoning application 
and design a final scrutiny. ' 


CITY ENGINEER 

On August 11, 1976, the Planning Department received the following 
comments concerning the plan for the Super-Valu from the Traffic 
Engineering Department} 

' 1) Super-Valu to bear the costs for: 


- 17 foot roadway dedication from north end of property 

- curbing along this north end of the property as well 
as paving to existing strip pavement 

- curbing and paving of Avery Street between 
Granville Street and the lane west of Granville 
Street 

- providing a 24 foot paved lane for access to the 
development 

- relocation of all utilities 


no in/egress to local streets (i.e. S.W. Marine 
Drive from 70th to 71st Avenues and 71st Avenue 
between S.W. Marine Drive and the lane east) 

in/c^rcss from tht; lane is acceptable but all 
manocuvering and circulation is to take place 
on the site itself . 


2) 


Parking proposed is sufficient but local residents 
have requested that overflow and employee parking on 
abutting streets be avoided by having Super-Valu 
provide on-site employee parking as a condition for 
approval of this development. 


3) 


Design specifics: 
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INFORMATION REPORT TO COUNCIL 


On March 16, 1976, Council received an information report on this 
proposed rezoning. The report described the agreement which had 
been reached between the Planning Department and the representative 
of Kelly Douglas and Company Limited whereby a planning consultant 
would undertake an impact study of the area which would be affected 
by the proposed development. The consultant's study was to 
investigage the following three aspects of the proposal: 

' 1. Land Use Study: to examine the existing land use and possible 
future land use, particularly between West 70th/Granville and 
the rail tracks and the area east of Granville Street, 

2. Traffic Study: to examine the existing and possible future 
traffic patterns and to consider how this would be affected 
by changes in land use, and 

3. Commercial Market Study: analysis of retail sales including 
turnover, customer catchment area, amount of floor area needed.' 

It was further agreed to inform local residents and community groups 
during the course of the study and to hold Public Information Meetings 
in the area. 

SUMMARY OF CONSULTANT'S REPORT: 


An evaluation of the proposed rezoning for a Super Valu Store in 
Marpole was undertaken by: 

William Graham Consultants - Planning/Land Use Study 
Zoltan Kuun, Consultant Engineer - Traffic Study 
Ward & Associates - Market Feasibility Study 


A summary of the major conclusions of the Consultants' report is 
outlined below: (Refer to Appendix B for a complete summary of 
these reports) 

A. Planning/Land Use Study: 

The proposed Supermarket would be the first major step towards 
residential/commercial redevelopment in the area bounded by 70th 
Avenue, Granville Street and the railroad tracks west of Granville. 
It is concluded that another supermarket in Marpole Commercial 
District is desirable and economically viable (further details outlined 
in Market Feasibility Study below) . Accordingly, the supermarket 
is an appropriate use for the Marpole area and provides an opportunity 
to provide a context for and influence on future redevelopment in this 
area. This proposal would induce a more centralized Shopping Area 
in the vicinity of 70th Avenue and Granville Street. 

William Graham Consultants do hot recommend that the 

supermarket proposal be approved in its present form because 

(1) the options are restricted for more extensive redevelopment 

at a later date, and (2) the proposal splits the parking into 

two off-street parking lots adding to the existing visual and 

physical fragmentation created by off-street parking along Granville 

Street. 

As an alternative, the Consultants recommended that the supermarket 
(with identical store layout) be located at the northern end of the 
site. The recommendations are summarized as follows: 

(1) Consolidate the parking area to facilitate increased 
centralization of the Granville Street Shopping areaj 

(2) provide flexibility to expand parking facilities at 
a later date; 

(3) create opportunity for potential alternate use of 
71st Avenue frontage; 


- 4 - 


(4) reduce the visual and physical prominence of 
off-street parking along Granville Street; 

(5) increase potential for future redevelopment of 
service station site located on south-east 
corner of 70th & Granville; and 

(6) alter location of loading bay to reduce conflict 
between vehicular traffic and pedestrians. 

B. Traffic Study ; 

The maximum share of shopping trips in the total volume would 
be 6.5%' It is anticipated that the additional traffic could 
be handled at the existing level of traffic volume without 
requiring improvements to the 70th & Granville intersection. 
Existing traffic at this intersection is relatively moderate 
suggesting that there is reserve capacity capable of accomodating 
local and regional growth. To accomodate regional traffic in 
1986, however, additional lanes for through and turning traffic 
will have to be constructed on 70th Avenue. 

Ingress- Egress opportunities to the site are generally good. 

The proposed site design with parking on the south and north of the 

site adversely fiffects internal vehicular circulation and 

would require peak hour shoppers to use the lane which is a 

public roadway and not an internal parking aisle. Further, the 

truck bay would conflict with pedestrian and vehicular movements. 

C. Market Feasibility Study ; 

The location of another supermarket in the Marpole Area is 
considered economically viable. The primary and secondary trading 
areas reside within 3 and 5 minutes driving time of 70th Avenue and 
Granville Street with estimated population of 20, 6OO and 30,000 
respectively. Receipts of the proposed supermarket are estimated 
as 33% of the primary trading area residents and 15% of the secondary 
trading area residents. 


ANALYSIS 

In the Director of Planning' s report of March I6, 1976, it was 
noted that; 

'The approval of this application could have significant 
impact on the Marpole area. The Director of Planning 
further believes, if a major change is promoted in any 
area of the City where the City has no Area Planning 
programme or cannot allocate planning resources to 
research the impact of such proposals, then the originator 
of the change should submit studies which describe the 
ramifications of the proposal, particularly how it might 
relate to the long term development of the area.' 

It was further noted that; 

'Mr. Addington, President of Kelly Douglas and Company 
Limited, acknowledges that the Planning Department 
does not have the resources or priority in its work 
programme to study this area but he has agreed to 
undertake planning studies... and is prepared to hire a 
planning consultant for that purpose.' 

On page 3 of the May 1976 report prepared by William Graham 
Consultants and entitled 'Kelly Douglas Evaluation' , the 
Consultants stated their objectives as follows; 

'In April, 1976, William Graham Consultants, Architects 
+ Planners, were commissioned by Kelly- Douglas to 
prepare the Land Use Study. The objectives of the 

Consultants' analysis were to; 

1) Examine possible environmental or economic 
iirij)acts of the proposed development on 
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surrounding residential areas and on 
existing commercial facilities; 

ii) study likely trends for commercial or 

residential development in the area, and 
assess the proposed development's 
effects on future options; 

iii) evaluate the supermarket site plan and design, 
and assess the advantages and disadvantages 
in the light of the City* s interests and 
local residents' preferences. 

The Consultants emphasized to the City, Kelly- Douglas and the 
Baxter Group, acting as land assemblers, that they under- 
stood their responsibility was to evaluate the proposal 
as objectively as possible, and not to advocate or promote 
the application in any way. This arrangement was confirmed 
by the developers and the Municipal Planners.' 

It is the opinion of the Director of Planning that the full range of 
the impacts of the development have not been properly assessed, 
particularly with regard to the long range impacts on adjoining 
residential and commercial land uses. In the view of the Planning 
Department, the only conclusions that are drawn in the 
Consultant's report are: 

(1) There are no major detrimental impacts to the 
residential and commercial areas, and 

(2) Those impacts which do exist can be ameliorated 

to some extent by the proposed design alternatives. 

The full potential impacts of the development have not been identified 
in large part because several basic assumptions were made by the 
Consultants* which limited the scope of their study: 

(1) An additional supermarket in Marpole will be 
economically viable and is considered desirable 
from the resident's point of view; 

(2) the residential area (as bounded by the railroad 
tracks, 70th Avenue and Granville Street) id-ll 
undergo comprehensive commercial/ residential 
development i and 

(3) the proposed supermarket will be a major impetus 
and a first step towards achieving redevelopment 
in this area> 

The implications of making the above assumptions require further 
clarification. Questions remain concerning immediate impacts on 
Marpole and the City as a whole: 

(1) The existing land use and possible future land use 
of the residential area south of 70th Avenue; 

(2) the social, physical and economic impact of a 
supermarket on the residential areas south of 
,70th Avenue; 

(3) the impact of this supermarket proposal on the 
Marpole Commercial District (Granville Street 
between 62nd Avenue and S.W. Marine Drive); and 

(4) the implications of future land use policy in the 
residential areas south of 70th Avenue in terms of 
the Marpole Area and the City as a whole. 

However, subsequent to a meeting between the Director of Planning and 
the applicant concerning the above noted deficiencies in the planning 
study and areas where further work is required, it was learned that 
the planning Consultants would not be retained to complete any 
Further planning work. 
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Two Public Information Meetings were held in the Marpole 
Community on July 28, 1976, and August 5, 1976. (Refer 
to Appendix C for the minutes of these meetings). Based on 
the analjrsis of the consultants reports and meetings with area 
residents, there remain a number of concerns which can be 
answered only through additional impact analysis. A summary 
of these concerns are described below. 

The traffic situation in the residential area to the west of 
the site is presently a concern to local residents, especially 
during peak hours. The proposed supermarket will exacerbate 
the traffic problems in this area. A second important local 
impact of this proposal will be the visual effect of the 
structure adjacent to residential development. The impact 
of the supermarket on the value of adjacent residential 
properties should be evaluated since it seems clear that the 
proposal will not serve to enhance the existing residential 
area. A further economic impact of this development might 
be a southward shift in the centre of the Marpole commercial 
district. For example, the supermarket proposal could possibly 
precipitate increased competition among merchants to relocate 
to newer shops in immediate proximity to the supermarket 
developments on the west side of Granville Street to capture 
the benefits of a potential increase in pedestrian traffic 
with consequent blighting effects on the older commercial 
premise located on the east side of Granville Street. 
The local impacts of the proposed supermarket are listed in 
greater detail in Appendix D. The impact of the respective 
factors in terms of planning criteria is summarized in 
Appendix E. 

The Planning Department acknowledges that there, is a market 
for another large grocery store in the Marpole shopping area. 
Wliile the need has been agreed to, the specific proposed 
location cannot be satisfactorily evaluated on the basis of 
the Consultant's report and the information presently 
available within the Planning Department. The Planning 
Department has held the processing of two rezoning applications 
from (M-1) Industrial District to (C-2) Commercial District. 
One application concerns the west side of Hudson Street 
between West 72nd and West 731"^ Avenues. The other application 
is for the South-west corner of Hudson Street and West 73rd 
Avenue. Without additional information, the Planning Department 
cannot weigh the potential benefits of this and other proposed 
commercial developments to certain groups in the Marpole area 
against the potential detrimental effects to other groups 


RECOMMENDATION: The Director of Planning recommends that the 

whole matter be referred to a Public Hearing. 
Council should be advised that the Director 
of Planning cannot support approval of the 
application without additional information 
regarding the potential impacts of the 
proposed development on adjoining residential 
and commercial land uses." 


The City Manager RECOMMENDS that the foregoing report of the 
Director of Planning be received and the whole matter be 
referred to a Public Hearing. 


FOR COUi'JCIL ACTION SEE PAGE(S) .8QS1 



MANAGER'S REPORT 

August 19, 1976 

TO: Vancouver City Council 

SUBJECT: Sale to Southvan Foundation - 2 Acre Senior Citizen's 
Site In Langara 

CLASSIFICATION: Recommendation 

The Acting Supervisor of Property & Insurance reports as follows: 

"On May 27, 1975* City Council approved the sale of two acres of 
Langara land legally described as lot 2, "block 1165, 526, 
plan 16033 to the Southvan Foundation for $500,000.00 cash. A 
number of conditions were established as follows: 

1 . Development permit to he obtained by the developer for a 
development to conform with the zoning and other conditions 
set by Covtncil on April 15, 1975* 

2. Option to repurchase by the City (or other documentation deemed 
advisable by the Director of Legal Services) in the event development 
is not commenced to the point where fo\mdations have been 

poured within I8 months from the date of sale. 

3. All documentation to be to the satisfaction of the Diirector of 
Legal Services. 

1+. The date of sale to be the date of issuance of a development 
permit or 120 days from May 27th, whichever is the sooner. 

5. Purchase price to be paid in cash within ^l^ days from the date 
of sale, with interest charged at 10^ thereafter. 

6. Any easement agreements which may be necessary. 


As the subdivision plan creating the vsirious sites in Langara was not 
deposited \intil the beginning of October 1975> a status report on 
the Langara lands was submitted to Council October 21, 1975» At 
that time. Council also simended sale date to be the issuance of a 
development permit or 120 days from Coiuicil approval, being February 17» 
1976. This was to allow Southvan Foundation time to complete 
financial arrangements with the B.C. Government and Central Mortgage 
and Housing Corporation and payment was amended from cash to City 
terms with interest at the rate of 11^5. On March 9» 1976, City 
Council again extended the date of sale to August I7, 1976 since 
CMHC had not made a funding commitment. 

The Provincial Department of Housing, through their agent, Dunhill 
Development Corporation, has now applied to acquire this land for 
lease-back to the Southvan Foundation for a nominal sum on the Tmderstsmding 
that its ultimate use will be for a senior citizen's project. 
Southvan Foundation find it more economical to lease from the Government 
and the Department of Housing has indicated they accept the same 
terms and conditions of sale as approved for the Southvan Foundation. 
Further, it is the policy of the Department of Housing to pay cash 
for land acquisitions such as this. 

It is RECOMMENDED that the resolution of May 2?, 1975 approving 
the sale of this site to Southvan Foundation be rescinded and that 
sale be approved to the Provincial Department of Housing for lease 
back to Southvan Foundation for a senior citizen's project on the 
same terms and conditions as approved by Council on May 27, 1975* 
The purchase price is to be paid in cash within fourteen days of the 
date of sale, which is to be extended from August I7, 1976 to the 
date of Council approval of this report." 


The City Manager RECOMMENDS that the foregoing recommendation of the Acting 
Supervisor of Property & Insurance be approved. . , 

K5S CO'JMCIl ACTIOS SEE PAG£(S) ...^Jb— 



MANAGER'S REPORT 


August 19, 1976 


MANAGER'S REPORT 


TO: 


Vancouver City Council 


SUBJECT: 


460 West 16th Avenue 

Development Permit Application #73608 


CLASSIFICATION: INFORMATION 


The Director of Planning reports as follows: 

"Development Permit Application #73608 was received on April 12, 
1976 from Granger Industries Ltd. to construct a 32 unit apartment/ 
townhouse devebpment on this site. The site is located in a RT-2 Two 
Family Dwelling District on the south side of West 16th Avenue 
immediately east of the lane east of Gamble Street. 

I BRIEF HISTORY 

City Council will recall dealing with a simi lar development on 
February 3, 1976 for a 30 unit apartment/townhouse complex for 
social housing on the easterly portion of this block immediately 
adjacent to the proposed development (420 West 16th Avenue). City 
Council at that time heard a delegation on behalf of local residents. 
The local residents stated that they objected to the proposed develop- 
ment primarily because of the density, the increase in traffic and 
the probability of social problems developing. 

The Director of Planning at that time, in a report on the matter, advised 
Council that a similar development could be promoted on the remaining 
half of the block. The Director of Planning believed that the develop- 
ment as proposed then for 420 West 16th would be large enough for this 
location and it would be advisable not to consider further social housing 
proposals In the area. 

Subsequently, when considering the proposed development at 460 West 16th, 
City Council by resolution of February 3, 1976 resolved: 

"That the submission of the delegation be received. Further that 
the Director of Planning be instructed to approve the development 
permit application #72161 for development of a two-storey apartment/ 
townhouse complex for social housing on this RT-2 Two Family Dwelling 
District zoned site (209.77' x 1 56.6') located at the south-west 
corner of West 1 6th Avenue and Yukon Street." 

I I PRESENT SITUATION 

On April 12, 1976, the same developer. Granger Industries, filed 
Development Permit Application #73608 to construct a 32 unit apartment/ 
townhouse development on the remainder of the half block on the south 
side of 16th Avenue. The site for the proposed development would have 
a frontage of 200' on 16th Avenue and a depth of 157'. Four existing 
dwellings would be demolished containing a total of 5 units. The proposed 
development would contain 26 two-bedroom units and six one-bedroom units 
for a total of 32 units. 

37 neighbouring property owners were notified. One written reply was 
received stating "What's the use?'' However, several phone calls were 
received from persons objecting and these persons felt that it was 
useless to reply in writing having regard to the result on the neighbouring 
site at 420 West 16th Avenue. 

The applicant submitted a letter dated May 18, 1976, which states In 
part: 

"This letter is to confirm that this development is not intended for 
low income rental. The project will be strata titled and individual 
units offered for sale in the medium price range.'" 
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Board of Administration, September l8, 1970 . . . (PROPERTIES) ... 7 

Item No. 7 cont'd 

370 East 7th Avenue on the East_33' of Lot 2, is a 2- 
storey frame dwelling with a main floor area of 576 
sq. ft. erected in 1902. This dwelling contains 6 rooms 
plus a utility room, 3 plumbing fixtures, has a patent 
shingle roof, patent siding on the exterior, a foundation 
consisting of wood posts on piers and is heated by a 
gas-fired circulator heater. Said building is occupied 
by tenants . 

37k East 7th Avenue on the W^i of Lot 3> is a 1 3/h-- 
storey frame dwelling with a main floor area of 685 
sq. ft. erected in 1910. This dwelling contains 7 rooms 
plus a utility room, 7 plumbing fixtures, has a patent 
shingle roof, wood siding on the exterior, concrete 
foundation and is heated by an automatic oil-fired furnace. 
Said building is occupied by the owners. 

378 East 7th Avenue on the Eh of Lot 3, is a 1 3 A - 
storey frame dwelling with a main floor area of 716 
sq. ft. erected in 1910. This dwelling contains 6 rooms 
plus a utility room, 5 plumbing fixtures, has a patent 
shingle roof, wood siding on the exterior, a concrete 
foundation and is heated by an automatic oil furnace. 
Said building is occupied by the owners. 

382 East 7th Avenue on Lot i| is a 2-storey frame dwelling 
with a main floor area of 770 sq. ft. erected in 1903 . 
This dwelling contains 5 rooms, 9 plumbing fixtures, has 
a patent shingle roof, stucco on the exterior, concrete 
foundation and is heated by an automatic oil-fired 
furnace. The main floor is occupied by tenants and the 
upstairs by the owners. 

According to the letter from Oak Investments Ltd. these 
properties were assembled on behalf of a client for the 
purpose of erecting an apartment building. The plans 
for development of the site have been frustrated as the 
potential developer could not obtain a development permit, 
this property being within the boundaries of a future 
park site. In view of this situation, they have requested 
that the City purchase these properties and have offered 
to sell for the sum of $l55j800.00 which was the price 
the potential developer had agreed to pay. 

A review of current selling prices substantiates a value 
of $155j800.00 for this assembled site. The owners are 
prepared to conclude this transaction as of September 30, 
1970. 

The Parks Superintendent advises that this matter is 
being referred to a meeting of the Park Board on September 
1J+, 1970. 

RECOMMENDED that the Supervisor of Property and Insurance 
be authorized to acquire these properties for the total 
sum of $155,800.00 as of September 30, 1970, chargeable 
to Code #14.189/-, subject to the endorsation of the Board 
of Parks & Public Recreation." 

Your Board 

flECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 
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Hl PLANNING DEPARTMENT COMMENTS 

At this stage, the developer Is anticipating that the units will sell 
for $47,000 or less. This would mean that the purchaser could qualify 
for financial assistance from the Federal Government through the Assisted 
Home-Ownership Program (AHOP). With AHOP, and available provincial 
government subsidies, families with an Income of $11,000 - 13,000 may 
qualify for purchase. Since there Is so little accommodation being 
constructed In the City that qualifies for AHOP financing, that could 
be a major advantage to this proposal. 

It Is felt that there are a number of factors Influencing consideration 
of this development permit application and these are discussed below: 

I. Stability of the Neighbourhood 

The existing neighbourhood appears to be quite stable In terms of social 
and physical character. Although the Planning Department is aware of 
some properties being held for upzoning or redevelopment, there Is little 
evidence of deteriorating property and the majority of properties are 
we I I -maintained. 


2. Precedent Setting 

The Implications of allowing the subject application would have an 
Impact on the surrounding RT-2 area. In this particular RT-2 area, 
there are a number of large lots that have a size similar to the 
subject site and could possibly be used for similar townhouse 
development. 

5. Timing 

By City Council resolution, the City Planning Department Is 
initiating a study "to review the present zoning In the area 
between Oak and Main, 16th and Broadway". Study of the area Is 
necessary to make recommendations on how and where redevelopment 
should occur. Allowing this development in addition to that 
already approved on the site to the Immediate east would have an 
Impact on the community and would be premature In the absence of 
any specific policies for this area. 

4. Impact on Community Facilities 

As these townhouses are a family oriented form of development, there 
Is potentia I ly a large number of chi Idren that will I Ive on the site. 
Comments of the School Board (Appendix A) states that the nearby 
Elementary School, Simon Fraser, Is crowded at the present time 
and the approved development of 30 units at 420 West 16th alone 
will put a strain on these services. The letter from the School 
Board concludes that they "do not wish to see any housing develop- 
ments In the Simon Fraser School area which would generate elementary 
school children at this time." A letter from the Park Board 
(Appendix B) states that they have no objections to the proposal 
from a park and recreation point of view In that there are sufficient 
parks and community services In the area. 
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5. Density and Scale 

The density that would be created by this development is 42.2 units per 
acre. It is estimated that the current density is approximately 20 units 
per acre in the area. The existing density on the site is 5 units and 
the proposed development of 32 units would therefore represent a six-fold 
increase in density. The subject proposal, in conjunction with the 
already approved townhouse development at 420 West 16th (at approximately 
40 units per acre), would result in a significant intrusion into this 
area at a density higher than that currently existing. The two develop- 
ments together would occupy an entire blockface and although the applicant 
has stated that this development will not be low- income rental, the two 
developments will probably give a negative impression of townhouse 
clusters In duplex areas. 

The surrounding area is entirely developed on 50' frontages. Two adjacent 
developments, each with a 200' frontage is not felt to be in scale with 
the existing development, with respect to the resultant bulk of the 
bul I d i ngs . 


6. Type of Accommodation 

The major positive aspect of the subject development is that it 
will provide townhouse accommodation in the inner city that 
will qualify for AHOP financing. Considering the new provincial 
government subsidies, this would mean that families with an 
income of $11-13,000 could qualify to purchase these units. 
It is estimated that this may be close to the Incomes of the 
people currently living in the area. The Planning Department 
feels that townhouses are an acceptable form of family 
accommodation and that this particular development has taken 
advantage of the unusual depth of the site and provided an 
acceptable design. Since new single family dwellings are 
generally too expensive for the modest Income family, this 
proposal could provide an alternative form of accommodation. 

"The Social ^fanning Deportment befteyes that the fof lowing points wQfnh 
In favour of the proposal: 

- From the point of view of its liveabllity for its own residents, 
the proposal compares very favourably with family developments 
at similar densities recently approved for other areas of the 
City. 

- There is a need for more moderate cost family housing in the City. 
Any proposal for suitable family housing that would qualify for AHOP 
financing is worthy of careful consideration. 

- This particular location is suitable for family townhouses. 
As the site is in the corner of a neighbourhood between an 
existing townhouse development and commercial development and 
on an arterial street - one that forms an effective boundary - 
townhouse development here would have minimal impact on the 
surrounding neighborhood. 
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Tho Social Planning Department does not believe that possible pressure on 
existing school facilities should be used as an argument against new 
development. School services should be tailored to meet demand rather 
than demand tailored to meet services. 

Finally, the Social Planning Department believes that ihere is no sound 
basis for the conclusion that allowing this development would have serious 
consequences for the stability of the surrounding neighbourood. In fact, it 
would be difficult fo find a site in this City more ideally suited for 
townhouse development, especially from the point of view of its impact on the 
surrounding n3 ighbourhood . " 

The Director of Social Planning recommends approval of the Development 
Permit AppI ication. 


I V CONCLUSION 

Townhouses are felt to be a suitable form of family accommodation which 
I can provide an alternative to the generally more expensive single family 
I dwelling. It is recognized, however, that townhouse development in a 

duplex area must be carefully considered In terms of its potential 
impact. The subject proposal Is felt to be Inappropriate at this 
location because it would have a considerable negative impact on the 
immediate community especially In terms of Its scale and density. 

The Director of Planning is therefore prepared to refuse DPA #73608 
at 460 West 16th Avenue, considering it to be an unsuitable form of 
development. in view of the resident opposition to the adjacent 
development at 420 West 16th it was considered appropriate to bring 
the subject D.P.A. for 460 West 16th to the attention of City Council." 

The City Manager submits the report of the Director of Planning for the 
ipORMATION of City Council. 

FOa CCUMCSL ACTION SEE PAGE(S) 6/X~-- 




DATE 


August 24, 1976 


TO: 


Vancouver City Council 


SUBJECT : 


Sale of Fresh Fish from a Vehicle located at the Gastown 
Farmers Market on Sundays. 


CLASSIFICATION: 


RECOMMENDATION 


The Medical Health Officer reports as follows: 

"Mr. Dick Allin of Qualicum Beach has been selling fresh fish from a vehicle 
for the past four (4) Sundays at the Gastown Farmers Market. 

Section 54 of the Vancouver Health By-law states as follows: 

No person shall carry on the business of selling meat or fish by going 
from place to place or home to home, or by soliciting business on any 
street or lane or other public place. 

The Health Department has rigidly enforced this section because of many 
problems it has encountered in regards to the sanitation of vehicles selling 
fish« The above mentioned vehicle has been inspected and found to be of 
excellent quality with its own refrigeration^ hot and cold running water, 
holding tanks and its own separate retail sales area. The Health Department 
has no objections to a vehicle of this quality selling fish to the public in 
Vancouver. The product being sold to the public has been examined and 
found to be of excellent quality. 

In discussions with the Director of Legal Services it was decided that a 
by-law amendment would be required to permit the use of such vehicles for 
this purpose in the City of Vancouver. The by-law amendment would require 
that standards be set forth for such vehicles. 

Mr. Allin has requested that special permission be granted for him to 
continue the selling until Council has considered the by-law amendment. 
Mr. A. Bowen of the Gastown Merchants concurs with the sale of this fish 
under his blanket licence arrangement. 

The Medical Health Officer recommends that enforcement of the by-law be 
delayed on this specific case in order to give Council an opportunity to 
consider a proper amendment." 

The City Manager RECOMMENDS that the recommendation of the Medical Health Officer 
be approved and the Director of Legal Services be instructed to bring in the 
appropriate amendment to the by-law. 


FOR CCUNCJl ACTION SEE PA6E(S) ,6/2. 



REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


August 5, 1976 


A special meeting of the Standing Committee of Council 
on Finance and Administration was held in the No. 1 Committee 
Room, third floor, City Hall on Thursday, August 5, 1976 at 
approximately 1:30 p.m. 

Alderman Volrich, Chairman 
Alderman Kennedy 
Alderman Sweeney 

Alderman Bowers 
Alderman Marzari 

Alderman Bird 
Alderman Boyce 
Alderman Cowie 
Alderman Harcourt 


COMMITTEE CLERK: G. Barden 


INFORMATION 


1. Department of Travel Industry Presentation of a Study 
on the Potential for a Convention Centre in Vancouver 

A report dated May, 1976 prepared by F. Rex Werts Ltd. 
and The Sussex Group for the B.C. Department of Travel Industry 
on "A Feasibility Study for a Vancouver Convention Centre/ 
Exhibit Hall Complex" was circulated to the Committee. This 
particular study is Phase I and deals with the general feasi- 
bility of such a project and its potential in our particular city. 

Mr. F. Rex Werts and Mr. Tom Reid of the Sussex Group 
reported on the study as follows: 

"The number and size of associations and organizations are steadily 
growing in North America and internationally. In the U.S. and Canada 
there are between 15 and 20,000 'national' associations and organiza- 
tions and possibly a further 4,000 'international' ones largely head- 
quartered in Western Europe. Almost all of these have some form of 
annual meeting or convention. 

Such meetings and conventions are becoming larger, require more days, 
are more professional in content and require more and more sub-meetings, 
and in rapidly growing numbers requiring large exhibit space for 
related products or suppliers. This is specially true for meetings of 
larger national bodies. It is this emerging situation which has created 
the basic need for the convention centre/exhibi t hal 1 complexes. 

The conventions 'market universe' selected for a possible Vancouver 
centre is national gatherings in the 1,500 - 8,000 delegates range. 
Such meetings are generally if not entirely beyond the capacities of 
Vancouver hotels, particularly if exhibits are involved. The Study 
shows how Vancouver to-day is not able to solicit many possible 
important conventions because of the lack of the f aci 1 i t ies of- a 
convention centre. The Study also indicates there are about 2,000 
national conventions in the restricted market universe selected; a 
market penetration of ]% a year would be rewarding. '. 

There is also a market universe potential among the international 
congresses. The Study emphasizes Vancouver's position on the Pacific 



PRESENT : 

ABSENT : 

ALSO PRESENT: 


Cont'd . . 
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Clause #1 continued ; 

Rim and on the doorstep of the United States from Asia-Pacific. 
It is postulated that a convention centre here would become a 
favoured site for international meetings. 

There are 4,000 national trade shows each year in the United States. 
The top 150 shows needed an average of over 100,000 net sq. ft. in 
1974 and had 16,000 attendees each. Both the size and nvimber of 
attendees are rising annually. Similar trends are apparent for 
large public shows. 

Evidence from the extensive in-the-field interviewing done for 
this Study indicates that convention centre/exhibit hall complexes 
are in an early 'generation status' position with a long growth 
and use period before them. 

The Study also emphasizes the importance in site selection for large 
conventions of- the combination of facilities and amenities . Given 
the first, Vancouver is blessed with the second to a degree rivalled 
by few major cities in North America. This advantage should be 
weighed positively in any decision. 

Such a facility should have a main exhibit hall of 100,000 - 120,000 
sq. ft., various meeting rooms of flexible sizes, a large kitchen 
area for up to 5,000 meals, and sundry other facilities best suited 
to adequate market penetration. It should be located no more than 
a 10-minute's walk from the hotel area (Georgia and Burrard Streets). 
The probable base cost would be about $25 million, excluding land. 

There are both private and public sites in the core downtown area 
which could offer at least some potential for such a facility as 
described above. Some are limited in area and, if used, would 
require adjacent lands or design modification. A probeible cost 
for a privately-owned site would be -'$6.5 million or more. 

The funding of the creation costs would likely require intergovern- 
mental participation. The City of Vancouver would be required to 
hold a public referendum for such capital expenditure; the Province 
could not directly debt finance costs unless through a crowv corpora- 
tion or agency. The only precedent in Canada for such a project is in 
Winnipeg, where the City and Province were to equally share the 
capital costs based on original cost estimates. 

Based on projections of use rates by the first normal year of 
operations (year 3) , the annual operating deficit would be close 
to $500,000. It would be substantially more in year 1 and about 
one-quarter million dollars in year 6. Such losses are not unusual 
for large convention centre-exhibit hall complexes. 

The total annual debt payments (or the opportunity cost of funds) 
plus the deficit would be at least $3 million by the third year of 
operation. This implies public ownership in some form. 

The local economy would receive about $19 million in new money by 
the third year as a result of delegates' spending. ThiW would 
produce tax revenues of $1.3 million to the Province and $2.3 million 
to the federal government. The City of Vancouver would receive 
increased tax revenues only if redevelopment occurred as a result 
of a complex. 

While little is reliably known about the multiplier effect of visitor 
spending in Vancouver., it is estimated that the $19-million injection 
would have a secondary impact of $40 million on the local econany. 
This would mean additional tax revenues of about $1.6 million to 
the Province and $4 million to Ottawa. 

There would be various costs and benefits to the community in the 
form of unquantif iable impacts, such as a centre's effects on trans- 
portation, urban life, tourism, and other considerations. While 
difficult or impossible to measure, these would nevertheless be 
important and must be considered prior to a decision to build or 
not build a major centre." 

Cont'd . . . 
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Clause #1 continued ; 

The Committee expressed concern over the substantial capital 
costs and operating losses that would be involved in such a 
project. It was noted that the senior governments and merchants 
would directly benefit financially from such a complex and the 
total cost should be shared between them. 

The Consultant noted that the Federal Government was 
against assisting Toronto and Montreal as it would set a precedent 
however, they might be more inclined to assist the three cities. 

A representative from the Board of Trade stated that if 
the City of Vancouver sees this as a socially and economically 
good thing for Vancouver, the Board of Trade would like to assist 
the City with a rational way of financing the project from the 
point of view of others benefiting from it. 

The Visitor's Bureau agreed that some form of financing 
must be worked out but it must be kept in mind how important the 
tourist is to the Province. It is the second industry in B.C. 
and we will suffer severe losses in the future if we do not 
have a centre. The residents and merchants should be educated 
on how important this is to them. Business people in Vancouver 
should be actively involved in promoting it. 

The Committee noted that the study stressed a downtown 
location and it was felt the downtown is too congested for such 
a project. It was suggested that it could be lo cat ed on the 
waterfront in Gastown or on the Federal Government property 
across from the Queen Elizabeth Theatre. 

Mr. David Livingstone, Acting Minister of Travel Industry, 
stated that the proposal needs more study by the City at this 
time, to assess the social, financial, transportation and other 
aspects. If it turns out that the City is concerned and rejects 
the proposal, then it will be the end of the study. 

The Committee agreed that a very critical analysis of the 
study should be carried out by the City, and following further 
discussion it was 

RESOLVED 

THAT the report be received for information. 


The meeting adjourned at approximately 3:30 p.m. 
************* 

FOR COUNCIL ACTION SEE PA6E(S)3/.B„— 
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STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


REPORT TO COUNCIL 


1 


AUGUST 12, 1976 


A meeting of the Standing Committee of Council on Community 
Services was held on Thursday, August 12, 1976, in Committee 
Room No. 1, Third Floor, City Hall, at approximately 3:30 P.M. 


COMMITTEE CLERK: H. Dickson 


RECOMMENDATION 

1. Withdrawal of Neighbourhood Pub Application - 
2354-2356 West 41st Avenue 


The Community Services Committee, at its meeting on May 20, 1976, 
after considering an application from Mr. Harold Shore to operate 
a neighbourhood pub in premises he owns at 2354-2356 West 41st 
Avenue, resolved: 

"THAT the application of Mr. H. Shore to operate a 
neighbourhood pub at 2354-2356 West 41st Avenue be 
deferred for two weeks to permit the applicant to 
sample public opinion in the area on his proposed 
pub . " 

The Committee had before it for consideration a letter dated 
July 16, 1976 from Mr. H. Shore regarding his application for 
a neighbourhood pub in which he stated: 

"In view of the results of the plebiscite taken for 
the pub at 3590 West 41st Avenue (73% against) we 
have decided to drop our plans for the time being. 
If we feel that the public opinion will be better 
at a later date and if no other person has applied 
for that area we will apply again. In the meantime 
I feel that we should discontinue any further moves." 

Following consideration, it was 

RECOMMENDED 

THAT no further action be taken on the application 
of Mr. H. Shore to operate a neighbourhood pub at 
2354-2356 West 41st Avenue 


PRESENT : 


Alderman Rankin, Chairman 
Alderman Boyce 


Alderman Marzari 
Alderman Sweeney 
Alderman Volrich 


Continued on Page 2. 
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2 . Neighbourhood Pub Proposal - West 10th Avenue and Sasamat 

The Committee had before it for consideration the following letter 
dated July 16, 1976 from Mr. J, Vian Andrews in which Mr. Andrews 
requested direction from the City on whether another referendum 
could be held on a pub application in this neighbourhood: 


Mr. Gordon Blankstein and I hope to be partners In the devvlopnient 
of a neighbourhood pub In the c1t;y. In ttitt connection we would 
like to meet with you to discuss the particulars of our proposal. 

The location we have In m1nd Is at West 10th Avenue and Sasanmt, near 
the University of British Columbia, although we realize that 
another group tried to establish a neighbourhood pub in the same 
area earlier this year. That group failed because they did not 
get the necessary support from the citizens of the surrounding 
conmunlty. 

There are, doubtless, many reasons why this happened, although we 
believe the major reason the referendum failed was because the 
sponsors did not adequately explain the concept of the neighbourhood 
pub, nor take into account the wishes of the community in the 
development of the premises. 

We have a proposal which we feel will obtain the requisite support 
for we would like to create a place that will fit Into this particular 
neighbourhood. It Is our hope to begin working on the specifics of 
our proposal with a view to holding a neighbourhood referendum In 
S«pt<Mter. But we would like to know, ntttirtlly, whtUmr Council 
will ptnrit the r»fti«ndiiii at that tine btfbre we proeMd too 
much farther. 


The Committee was reminded that on April 27, 1976, Council rejected 
an application by Mr. Norm Wickstrom to operate a neighbourhood pub 
at 4473 West 10th Avenue as only 48.90% of voters were in favour in 
a petition plebiscite held on Mr. Wickstrom 's application. 

The Committee noted the City presently has no policy as to the 
length of time that should pass before another pub plebiscite is 
put to the voters in the same neighbourhood. 

Mr. Andrews appeared before the Committee and advised that he 
and his partner would be interested in having a petition 
plebiscite held on their application either this Fall or next 
Spring. 

Following brief discussion, it was 


RECOMMENDED 

THAT Council adopt a policy that a minimum of one 
year should pass from the date of a Council resolu- 
tion rejecting a pub application before a second 
neighbourhood pub petition plebiscite is conducted 
by the City in the same neighbourhood. 


Continued on Page 3 . 
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INFORMATION 

3. Proposed Local Improvement Money By-Law for 
A Community Office in Marpole-Oakridge 

The Committee had before it for consideration the following letter 
dated July 31, 1976 from Mr. Elgin Ruddell, Vice-Chairman of the 
Marpole-Oakridge Area Council: 


Marpole-Oakridg* Area Cotmeil haa deofO^d' to aeek apparoTal of your Coa- 
mlttee and of Oouneil for a Local ImproTcoieiit Mousy By-Law* • Its purpoao 
would }»• to proTida a CooBnnity Office in ovr Areao TUb office would require 
a paid staff of one coordinator and clerical supporto The coordinator woTjJ.d 
be required to recruit and superrise rolunteers for a rarity of commonity 
proj'^cts Including our Inforaatlon Center, the eoamunlty newspaper and the 
numerous aetlrkles of the Area CounoUt The Coonnmlty Office wotild be 
equlped with typeitr iters and copying machine for the uae of all local groupso 

Affeeted Polling Diatrictss 73,74t75Ap75B, and 76 

Asaesement Data is as foilowss 

Oeneral Taxable land #108,343,847 

General Taxable Ii^OTements 132,043,359 

General Izeoq>t Land 9,352,992 

General Sxempt ImproTements 12,340,108 

Tex Basel lOOjt of Taxable Land 1X08,343,847 

7SjJ of Taxable ImproTements 99,032,517 


Total 207,376,364 
The Tax Leiy for the year 1977 C ,0018 Mils would be #37,327 
Tera of the By-Law: Tears 1977,1978,1979 

Budgets Wages (gross) 50^, Bent I7S5, Office equipment and expense SjJ, 
Public Relations SO^o 


A. Letter of Agreement would bo required between the City of Tancourer end 
theHarpole-Oalcxidge Area Councile The City would undertake to process the 
Local Improreaent lery and forward the proceeds to the Area Councile The 
Area Council would undertake the administration of the funds and make pro* 
Tision for bonding and for audit* The audit would be public and subject 
to City scrutiny* 

We are aware this is an Inoratlre proposal* Nerertheless the recent with- 
drawal of funding for eomaunity actirates requires new positire answers* 

We wi^uld appreoiato an early opportunity to discuss our request with your 
Cemittee* 


Mr. Ruddell and other members of the Marpole-Oakridge Area Council 
appeared before the Committee on this matter and advised that their 
Area Council had previous funding from United Way and the Informa- 
tion Services Joint Council but that these sources of funds have 
been discontinued. The delegation stated it feels it has sub- 
stantial support in the neighbourhood for a local improvement 
money by-law to establish a community office and that this could 
be considered as a pilot project. 


Continued on Page 4. . . 
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Board of Administration, September l8, 1970 . . . (PROPERTIES) ... 8 

8. Acquisition for Provincial Courts (Vancouver) Complex 
230-232 Main Street ^ 

The Supervisor of Property and Insurance reports as follows: 

"On May 5> 1970 City Council approved the acquisition of 
Lot 7, Block 5, D.L. 196 being 230-232 Main Street, 
for the new Provincial Courts (Vancouver) Complex for 
the Slim of $33,000.00 as of April 30, 1970, subject to 
retaining rent-free possession until July 31? 1970 and 
on May 8, 1970 a Deed of Land was delivered to the 
Society's solicitor for execution. 

The Society, however, withheld execution until they had 
finalized plans for acquiring another property which 
they deemed suitable for relocating their present use. 

The subject premises comprise a two-storey, non- 
basement masonry building with a main floor area of 
2000 sq. ft. erected in 1910 on a site 25' x 120', 
zoned CM-1. This property is owned by a Chinese 
Benevolent Society and the building is used as a meeting 
place and for housing 15 elderly members in separate 
rooms with a community kitchen on each floor. The 
building contains 7 plumbing fixtures, has a tar and 
gravel roof, brick exterior, a concrete foundation and 
is heated by an automatic gas furnace on each floor. 
This building is in very good condition for age and 
type. It is proposed to demolish this building when 
the Society has moved to a new location. 

In acquiring another property the Society did not 
anticipate the difficulties involved in locating a 
building in the Chinatown area that could be remodeled 
to duplicate the existing accommodation. The owners, 
after purchasing a building on Keefer Street, find 
that their original plans to house an equal number of 
residents have to be revised to meet City By-laws 
with the result that at the new location one-third 
of the contemplated living accommodation has been 
lost. Further the elderly tenants will be confined to 
the upper floors requiring additional supervision and 
attention. 

Because the Society did not anticipate the costs and 
difficulties involved in relocating their present 
meeting hall and living quarters they have indicated 
through their Solicitor that they cannot agree to sell 
to the City for the sum of $33,000.00. However, they 
have agreed to convey their property for the sum of 
$35,500.00 as of July 31, 1970, subject to retaining 
rent-free possession until December 31, 1970. 

After reviewing the above situation wherein the Society 
takes the responsibility for housing elderly members 
and where it is necessary to relocate in a specified 
area, it appears reasonable to conclude this trans- 
action on the above basis. This settlement has been 
endorsed by the City Solicitor. 

Therefore it is 

RECOMMENDED that that portion of the Resolution of 
Council May 5, 1970 approving the purchase of this 
property for $33,000.00 be rescinded and the Supervisor 
of Property and Insurance be authorized to acquire 
this property for the sum of $35,500.00 on the foregoing 
basis, chargeable to Code #I|.1|2/1207 . " 

Your Board 

RECOMMENDS that the foregoing recommendation of the Supervisor of 
Property and Insurance be adopted. 
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Clause No. 3 Continued 

During discussion, the Committee noted the proposal is an entirely 
new concept which will require study by the City Legal Services 
Department and that it could require a Charter Amendment before 
such a local improvement money by-law could be put to voters in 
the Marpole-Oakridge area. 

The Committee advised the representatives of the Marpole-Oakridge 
Area Council that it is unlikely that such a local improvement 
money by-law could be placed before voters in the Marpole-Oakridge 
area as part of the November 1976 civic election. 

Following discussion, it was 

RESOLVED 

THAT the proposal of the Marpole-Oakridge Area Council 
for a local improvement money by-law for a community 
office be referred to the Director of Legal Services 
and the Director of Social Planning for study and a 
joint report to the Community Services Committee at 
its meeting on Thursday, August 26, 1976. 


4 . Portuguese Community in Vancouver 

The Committee had before it for consideration a Manager's Report 
dated July 22, 1976 (copy circulated) in which the Acting Director 
of Social Planning reported to the Committee for information 
purposes that a bilingual staff person should continue to work 
in the Portuguese community. 

It was noted that a grant for the continuation of this service 
is contained in the following item on the Committee's agenda 
which is the quarterly grants report, and following consideration, 
it was 

RESOLVED 

THAT the Manager's Report dated July 22, 1976, on 
the Portuguese Community in Vancouver, be received 
for information. 


RECOMMENDATION 

5 . Quarterly Grants Report 

The Committee had before it for consideration a Manager's Report 
dated July 29, 1976 (copy circulated) in which the Acting Director 
of Social Planning reported on ten grant requests totalling 
$122,668.00. 

In the report the Acting Director of Social Planning recommended 
that four grants totalling $40,201.00 be approved. Net cost to 
the City, after C.A.P. recovery, Would be $33,826.00. 

The Acting Director of Social Planning, members of the Social 
Planning Department and representatives of a number of organiza- 
tions applying for grants appeared before the Committee on this 
matter. 

The Social Planning Department staff and representatives of grant 
applicant organizations reviewed the report with the Committee, 
considering each of the ten applications individually. 


Continued on Page 5. 
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Clause No. 5 Continued 


Whereas the Acting Director of Social Planning had recommended 
four grants totalling $40,201.00 be approved, the Committee is 
recommending approval of six grants totalling $52,716.00. 

During discussion, the Committee was advised that one organiza- 
tion, the Downtown Eastside Women's Centre, had withdrawn their 
application for a grant of $24,336.00. 

The Committee is recommending approval of the four grants recom- 
mended for approval by the Acting Director of Social Planning 
and additional grants to the Hellenic School Parents Association 
and Vancouver Status of Women. 

During discussion of the Hellenic School Parents Association 
grant request of $11,220.00, representatives of that association 
told the Committee that although they have received a grant from 
the Vancouver Resources Board to cover the salary of one community 
worker translator, two such persons are required as the present 
translator is often called away from the association's office to 
do translation work for court cases. It was also noted that the 
Multilingual Society provides translation services for almost all 
language groups in the City but it does not have a Greek trans- 
lator . 


On the application of the Vancouver Status of Women for a grant 
of $13,819.00, representatives of this organization advised the 
Committee that last year they received grants from the Provincial 
Secretary, the Secretary of State and United Community Services 
which totalled $92,359.00. This has been cut back this year to 
$75,000.00 and therefore this organization will have to reduce 
its services. The representatives of the Status of Women presented 
the Committee with a brief which outlined the functions of the 
Status of Women (copy circulated) . 

Following consideration of each of the ten applications for grants, 
it was 


RECOMMENDED 

THAT City Council grant a total of $52,716.00 as follows: 

A. Arbutus Work Incentive Society $ 7,630.00 

B. Hellenic School Parents Association 5,610.00 

C. Lower Mainland Stroke Association 5,321.00 

D. Cedar Cottage Neighbourhood Services 

Association for a Portuguese Com- 
munity Worker 12,750.00 

E. Vancouver Status of Women 6,905.00 

F. Canadian Council of Christians and Jews 14,500.00 


The foregoing grants to provide the services and be subject to the 
conditions as outlined by the Acting Director of Social Planning 
contained in the Manager's Report dated July 29, 1976. 


The meeting adjourned at approximately 5:00 P.M. 


FOR COUNCIL ACTION SEE PAGE(S)Si£>.:fl9 
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A meeting of the Standing. Committee of Coiincil on Planning and 
Development was held in the No. 2 Commltt.ee Room, Third Floor, 
City Hall, on Thursday, August 12, 1976 at approximately 3*35 p.m. 


PRESENT: Alderman Bowers, Chairman 

Alderman Bird 
Alderman Cowie 
Alderman Harcourt 
Aldeman Kennedy 


CLERK TO THE 

COMMITTEE : M. L. Cross 


RECOMMENDATION 

1, Park and Recreation Levies 

The Committee had before it a report of the City Manager 
dated July 21, 1976 forwarding a report of the Director of Planning 
of the same date, for consideration (copies circulated). 

The Director of Planning had been instructed to report on 
a request from the Parks Board that the matter of reviewing the 
City By-laws with the intent of reducing the acreage and require- 
ments before recreational land or monetary contribution is 
requested from the developer. In his report the Director of 
Planning, states that the existing legislation under Section 54A 
of the Sub-Division Control By-law (requiring, a developer to 
provide 10^ of the land for public recreation space on sub- 
divisions of 20 acres or more) has limited application since there 
are not too many privately-owned land parcels in the City in 
excess of 20 acres. Two alternatives- for Amending this Section 
might be considered - the acreage- requir^ents might be removed 
completely so that it would apply t© all land sub-divisions or 
the acreage requirements could be lowered to one acre. A levy 
of new development based on zoning legislation may be considered. 

Discussion of parks and recreation levies raised several 
issues and questions and the Director of Planning felt that no 
recommendations could be made without further investigation and 
suggested that one of the following be adopted: 

either (a) Take no further action 

or (b) Request City Officials to report on the possible 
uses of levies as an alternative to general 
municipal revenues for the funding of public 
purpose expenditures 


■ - • Th< -Goinmittee 
RECOMMENDED 

THAT the Director of Finance, in consultation with the 
Director of Planning, the City Engineer and the Director 
of Legal Services, prepare a report on the possible uses 
of levies as an alternative to general municipal revenues 
for the funding of public purposes expenditures. 


Cont ' d 
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2' Townhouse Proposals in RS-2 and RT-2 Zones of the Citv 

The Committee had before it a report of the City Manager 
dated August 5, 1976 forwarding a report of the Director of 
Planning dated August 1, 1976 entitled "Townhouses in Vancouver's 
Conversion Areas - A Policy Guide for Considering Applications 
for Townhouses as a Conditional Use in RT-2 Zoning Districts" 
(copies circulated). 

Aldenftan Cowie requested and received perroission to 
participate in the discussion but to abstain from voting on the 
decision of the Committee. 

Miss J. Hlavach, Area Planning Division, advised that a 
number of applications have been received to construct townhouses 
in RT-2 duplex areas. Townhouses are permitted as conditional 
uses in the conversion zones, RS-2 and RT-2. The RS-2 zones have 
retained a single family character and the Department feels that 
as no applications have been received in RS-2 zones as yet 
further analysis of townhouses in these zones should be considered 
at the same time as the Department's forthcoming analysis of 
townhouses in RS-1 zones. 

The Planning Department report is intended to explore the 
role that conversion areas play within the context of the City, 
to develop a greater understanding of the impact of townhouse 
development on existing communities, to explore the appropriate- 
ness of change in the areas and to devise a policy. 

The report describes the role of RT-2 areas, the goals of 
the people that relate to RT-2 areas and the future of the RT-2 
areas ranging from no townhouses, some townhouses limited by 
present controls and the market, some townhouses limited by new 
planning controls, to extensive townhouse development. 

The Direc^tor of Planning recommendisia the following: 

\ 

"(1) THAT Council endorse the following policies as the basis for the 

discretion of the Director of Planning in considering conditional use 
townhouse development applications in conversion areas: 

(a) Townhouse development applications in RS-2 zones should not be 
approved until these areas are analyzed in conjunction with the 
pending study, "Policy on Low-density Multiple Housing in RS-1 
Areas . " 

(b) Townhouse development should not be approved in the RT-2 zones 
adjacent to major thoroughfares (primarily Cambie Street, Main 
Street, Fraser Street, Victoria Drive, Kingsway and Grandview 
Highway) . 

(c) Townhouse development in other RT-2 areas should be considered 
on the basis of the following criteria: 

- Townhouses should only be permitted at locations where excess 
capacity in schools exist or where a strategy to adapt and prepare 
for an influx of new children has been established. 

- Townhouse development should be approved only when it is clear 
that no area services will be heavily overburdened. 

- New townhouse developments should generally be dispersed so as 
not to create undue social and/or physical clustering. This will 
depend on the- characteristics of individual locations and on the 
specific circumstances of any one application. 
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Clause #2 Continued ; 


- Priority for toxmhouse locations should include the following 
preferred site; 


a) corner lots; 

b) vacant lots; 

c) replacement of non-conforming uses; 

d) underutilized lots . ("underutilized" - . ' 

means lots with f.s.r. less than that of surrounding develop- 
ment) ; and 

e) instances where existing buildings are not structurally 
sound (as certified by a registered engineer). 

- Townhouse development should generally not take place on sites 
which will necessitate the destruction of unique, "heritage" of 
historically significant buildings or streetscapes. 

- In considering townhouse proposals the residents within a h block 
radius of the proposed project as well as appropriate area advisory 
groups should be notified and the comments of these people should 
be considered. 

- The maximum allowable redevelopment frontage for a townhouse 
proj-ect should generally be limited to twice the. average lot 
frontage in the % block in which the site is located and the 
opposite % block across the street. 

- Generally, townhouse densities would not exceed 25 units per acre 

- Townhouse development should generally not be constructed at 
F.S.R. of greater than .60 with surface parking or greater than 
.75 with COVisred parking. 

•I 

- Townhouse projects should generally provide at least one parking 
space per unit either on surface or underground 

- Townhouse development should generally reflect the character of 
the existing streetscape as follows: 

a) the maximum height should not be more than the tallest of 
existing buildings in the block in which it occurs or the 
opposite % block across the street nor a laaximum of 2% 
stories nor 35* whichever is less; and 

b) roof shapes, exterior materials, textures, and design details 
in the street scape should be repeated where practicable. 

- A high quality of design should be encouraged for townhouse 
development. 

- The applicant for townhouse development should provide information 
as to the age and indome of tenants residing on the subject site. 
This information should be tranfioltted to city-fund«d relocation 
agencies to assist these people to relocate. 

(d) The RT-2 townhouse criteria should be vmed for an interim period of up 
to three years, and that they be reconsidered after that period as 
to their continued viability. Staff involvement in processing applicat 
ions should be continually monitored. 


(2) THAT Council instruct the Director of Planning to apply to amend the 

Zoning and Development By-law so that townhouses are made an outright 
use in RM-2, RM-3 and RM-3A zoning schedules, and that the application 
be referred direct to a public hearing after a report has been 
received thereon from the Vancouver City Planning Commission. " 
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Clause #2 Continued ; 


Members of the Committee agreed that the analysis of 
townhouse development in RS-2 zones should be carried out with 
the pending Planning Department's study of a policy for low 
density multiple housing in the RS-1 areas and that in the 
interim no townhouse development permit applications should be 
approved in RS-2 zones. 

With respect to townhouse development adjacent to major 
thoroughfares the Committee felt that the townhouses may not 
necessarily be constructed for families. Perhaps they should be 
developed along the major thoroughfares, most of which are 
transit routes. 

A member of the Committee requested that the criterion 
with respect to no development taking place on sites which will 
"necessitate the destruction of unique, heritage, or historically 
significant buildings or street scapes" be re-examined and 
perhaps removed. 

Some of the Committee felt that the present controls are 
good, i.e. the Director of Planning assessing applications on the 
appropriateness of design (through the Urban Design Panel) and 
the acceptance of neighbouring property owners. 

In answer to a question as to whether or not townhouse 
development would have an effect on the neighbourhood, Mr. 
Youngberg advised that several applications have been received 
for developments with buildings that are 200-250* long. It is 
felt that this would have a pronounced effect on the neighbour- 
hood. 

Mr. G. McLean of Daon Developments stated that townhouses 
are what people want - they cut down on traffic flow and 
Diaximize bus service. There would be no drain on schools 
because people who buy townhouses are either childless or older 
couples whose children have left home. High land prices are 
driving younger people with families out of the City. 

Mr. M. Katz, Architect, stated that the present By-law 
would allow a higher density - if the present report is accepted 
the unit cost would increase because of the lower density and 
there would be no lower cost townhousing built. 

Mr. D. Cornejo , Area Planning Division, stated that the 
Director of Planning has the discretion to permit townhouses > 
in RT-2 areas but he has no guidelines to follow. It is felt 
that there should be some guidance as to what direction the 
Committee would like the Director of Planning to take in 
processing the applications. The CQHfflfiittee felt that Scenario II, 
some townhouses with the numbers limited by present zoning 
controls and the market, should be followed. 

In the Planning Department report it is noted that studies 
should be undertaken as to other ways and means of maximizing 
townhouse demands in the conversion zones. One method would be 
to allow townhouses as an outright use in RM-2, RM-3 and RM-3A 
zones. 
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Clause #2 Continued ; 


After discussion the Committee 
RECOMMENDED 

(A) THAT the Director of Planning be instructed to 
make application to amend the appropriate 
schedules of the Zoning and Development By-law 
to allow townhouses as an outright use in RM-2, 
RM-3 and RM-3A districts; and that the application 
be referred direct to a Public Hearing after a 
report has been received thereon by the Vancouver 
City Planning Commission. 


(B) THAT development permit applications for townhouse 
development in RS-2 zones not be approved iintil 
these areas are analysed in conjunction with the 
pending Planning Department's study on low 
density multiple housing in RS-1 areas. 

(C) THAT the question of allowing townhouse development 
in RT-2 zones adjacent to major thoroughfares be 
referred back to the Director of Planning for 
further study and report. 

(D) THAT the criteria for townhouse development 
in RT-2 areas as contained in the Manager's 
Report dated August 5, 1976 be referred back to 
the Director of Planning to undertake a further 
study and report; in the interim the Director 
of Planning be instructed to process development 
permit applications for townhouses in RT-2 areas 
on the basis of the existing design and zoning 
controls. 

(Alderman Cowie abstained from voting) 


INFORMATION 

3 . Monthly Status of Rezoning Applications 

The Committee considered a memor^tndum dated July 30, 1976 
from Mr. H. Schesser, Acting Zoning Planner, submitting the 
monthly status of rezoning applications as of July 30, 1976. 


RESOLVED 

THAT the monthly status report of rezoning applications 
as of July 30, 1976 be received. 


Cont'd 
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4. Development Permit Application - Ferry Terminal 
Foot of Seymour Street 


Mr. D. Hickley, Assistant Director, Central Area Division 
submitted preliminary development permit drawings of the 
proposed Ferry Terminal to be constructed behind the CPR 
buildings at the foot of Seymour Street. The Committee 
requested Mr. Hickley to transmit to the Urban Design Panel 
its comments that they regret the vast e^qjanses of metal siding. 
They wuld also like to see the roof top made attractive and 
available to the public as a roof garden or '"a look-out. 


RESOLVED 


THAT the verbal report of the Assistant Director, 
Central Area Division be received. 


The meeting adjourned at p.m. 


FOR COUNCIL ACTION SEE PAGE(S) ..SsSi^— 


CITY OF VANCOUVER 
SPECIAL COUNCIL - AUGUST 25, 19 76 


PUBLIC HEARING 

A Special Meeting of the Council of the City of Vancouver 
was held on Wednesday, August 25, 1976, in the Auditorium of 
the Bayview Community School, 2251 Collingwood Street, at 7:30 p.m. 
for the purpose of holding a Public Hearing to amend the Zoning and 
Development By-law. 

PRESENT: Mayor Phillips 

Aldermen Bird, Bowers, Boyce, Cowie, Harcourt, 
Kennedy, Marzari and Rankin 

ABSENT: Alderman Sweeney (Civic Business) 
Alderman Volrich 

CLERK TO THE COUNCIL : M. Kinsella 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Bird, 
SECONDED by Aid. Kennedy, 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair, to consider proposed amendments to the 
Zoning and Development By-law. 

- CARRIED UNANIMOUSLY 

To aid the public present for the meeting, the Clerk to 
the Council read from the agenda that the Council had before it. 

1. W/S Wallace Street between West 
2nd Avenue and Point Grey Road 

An application was received from the Director of Planning 
to rezone Lots 1-4, 7-10, East Part, D.L. 448, Plan 1153, being 
the west side of Wallace Street between West 2nd Avenue and 
Point Grey Road from (RS-1) One Family Dwelling District to (CD-I) 
Comprehensive Development District. 

The CD-I By-law will restrict the form of development as 
follows : 

Uses ; Townhouses, and 

customarily ancillary uses, including off-street 
parking. 

Floor Space Ratio ; Shall not exceed 0.65 and shall be 

computed as set out in the RS-1 
Schedule. 

Height : The height of any building shall not exceed 
two and one-half storeys plus basement nor 
35 feet as measured from the average building 
grade of West 2nd Avenue and Point Grey Road 
respectively, as determined by the City 
Engineer. 

Dwelling Units Per Acre; Shall not exceed 23 units 

per acre. 

Off-street Parking : One and one-half off-street parking 

spaces shall be provided for each 
unit . 


cont ' d. 
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W/S Wallace Street between West 

2nd Avenue and Point Grey Road (cont'd) 

And subject to the following: 

(i) Following the enactment of the (CD-l) Comprehensive 
Development By-Law and prior to the issuance of the 
Development permit, the detailed scheme of develop- 
ment shall be first approved by the Director of 
Planning after receiving advice from the Urban 
Design Panel with due regard to the overall design 
and the provision and maintenance of useable open 
space, off-street parking and landscaping, vehicular 
ingress and egress and garbage collection facilities. 

(ii) The owner shall formally dedicate land for lane, 
utility easement and road widening purposes as 
required by the City Engineer and as shown in 
Appendix C of the July 6, 1976, City Manager 
Report, and consolidate the site into one parcel 
and register same in the Land Registry Office, 

The Director of Planning further recommends that the use 
'Apartment buildings' be included as an allowed use. 

The application was approved by the Director of Planning 
and the Vancouver City Planning Commission. 

Mr. R. Youngberg, Associate Director, Area Planning, explained 
the proposed development in detail for the information of the meeting. 

The Mayor called for speakers for or against the application 
and the following addressed Council: 

Mrs. Avril Simpson representing Penta Co-operative Housing 
Association addressed Council and indicated that the members 
of Penta who would occupy the development, all have incomes 
within the guidelines required by CMHC. There will be 18 
children in this development which should make little impact 
on the school population. Mrs. Simpson urged that Council 
approve the development. 

Mr. B. Olson, architect for the Penta project, illustrated, 
by means of slides, the development proposal. 

Mr. Stan Donaldson representing the Dunbar Village Community 
Co-operative and a partner in the development, circulated a 
brief putting forward reasons why Council should approve the 
application to rezone this property to CD-I. 

Mr. Harald Weinreich, architect for the Dunbar Village 
Community Co-operative, also spoke in support of the project. 

Ms. Myrna Kingscote supported the application and urged approval 
particularly in view of the shortage of reasonably priced 
housing for single parent families. 

Mr. Charles Haynes, Canadian Self Help Housing Association, 
supported the application, particularly the Penta participatory 
planning process. 

Mr. John Hill, President, Jericho Area Citizens Association, 
opposed on the basis that there is no overall plan for this 
area. He suggested that before a decision is reached on the 
disposition cf this City-owned land, that an overall plan be 
first developed. 

Mr. Norm Levi urged Council to approve the application. 

Mr. James Giles expressed concern for the wildlife presently 
occupying this land. 

cont'd. . . . 
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Board of Administration, September l8, 1970 . . . (PROPERTIES) ... 9 
CONSIDERATION 


9. Haro-Smithe Connector 

Request for Lease Extension - W.A. Street 

The Supervisor of Property and Insurance reports as follows: 

"On August 25, 1970, Mr. W.A. Street, appearing before 
Council as a delegation on behalf of United Equities 
Ltd. (Sidmont Investments Ltd.) requested an extension 
of their lease until November 1, 1972, on portion of 
the triangle of land residual to the Haro-Smithe Connector 
project. It appears that as financing for the hotel 
complex has now been arranged, only the matter of the 
lease extension is delaying the start of the project 
as Hertz-Rent-A-Car has to be guaranteed temporary 
accommodation . 

The following historical background is provided: 

On May 27, 1969, City Council approved the granting of 
the following leases: 

a) N^s of Lots 1 & 2, Block 6, D.L. l85, known as 875 
Burrard Street, to Sidmont Investments Ltd., acting 
on behalf of Hertz-Rent-A-Car , from May 1, 1969 to 
July 31, 1971, at a rental of $300.00 per month. 

b) S^ of Lots 1 & 2, Eh and Wig of Lot 3 of the W^g of 
Lot i^, Block 6, D.L. 185, formerly known as 89I 
Burrard Street, to the B.C. Automobile Association 
from June 16, 1969 to May 31, 1971, at a rental of 
$300.00 per month. 

In both instances the lessees required temporary accommo- 
dation during the erection of new buildings in the 
immediate vicinity. In the case of Sidmont Investments, 
who plan to erect a hotel complex at the Southeast 
corner of Burrard and Robson Streets, the leased area 
is required for Hertz-Rent-A-Car, who are participating 
in the new building, for the temporary operation of their 
business . 

Later, both Sidmont Investments Ltd. and B.C. Automobile 
Association applied for an extension of these leases 
and City Council considered the matter on September 
23, 1969. At that time, however. Council deferred the 
request until the matter of the disposal and subdivision 
of the Haro-Smithe surplus lands had been resolved. 

On May 26, 1970, in considering a joint report of the 
Supervisor of Property and Insurance and the Director 
of Planning, City Council refused to grant these 
extensions but specified both leases be continued on a 
raonth-to-month basis after expiry. 

In the foregoing report it was anticipated that the 
subdivision and rezoning of the surplus lands would be 
completed by January 1971. This date can now be confirmed. 

It is noted that Council on May 26, 1970, deferred the 
matter of subdivision, rezoning, and sale of the Haro 
Diversion property to allow the Board of Administration 
to report on the desirability of including this property 
in a Robson Street redevelopment plan. 
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W/S Wallace Street between West 2nd 
Avenue and Point Grey Road (cont'd) 

Mr. J.H. Bruchet suggested the City investigate an alternate 
site, e.g. 3700 Block West 5th, 6th, 7th and 8th Avenues. 

Other speakers for or against the proposed development 

were : 

IN FAVOUR 

Mrs. Helen Currie , Dunbar Village Community Co-operative 
Mrs. Mary Kelly, Dunbar Village Community Co-operative 
Dr. Josephine Mallek 
Mr. Charles Loewi 

Michelle Bjarnson, Bayview School Advisory Council 
Connie Kehoe 

Mr. Frank Gerber, Dunbar Village Community Co-operative 
Joyce Diggins 

Mr. Bill Shade, Dunbar Village Community Co-operative 
Mr. Tom Simpson, Penta Co-operative Housing Association 
Jill Davidson 

Paul Bjarnason, Penta Co-operative Housing Association 
NOT IN FAVOUR 

Mr. Maurice Baker, Jericho Area Citizens Association (Brief 
Filed) 

Mr. & Mrs. M. Baker 

Mrs. Enid Anderson (Brief Filed) 

Kathy Emberly, Dunbar Village Community Co-operative (In Favour) 
Rick Baker 
Daphine Solecki 
Kenneth Craig 

Norm Freshwater, Jericho Area Citizens Association 
Robert Howarth, Jericho Area Citizens Association 
George Coutts 
John Hrehorka 

Mr. Denis Gray-Grant (Brief Filed) 
Mr. Beale 

Council also noted a letter dated August 17, 1976, from 
the Jericho Tennis Club opposing the proposed rezoning. 

MOVED by Aid. Harcourt, 

THAT the rezoning application of the Director of Planning 
be approved; 

FURTHER THAT the use 'Apartment buildings' be included as 
an allowed use. 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Harcourt, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 


cont ' d. . . . 
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W/S Wallace Street between West 2nd 
Avenue and Point Grey Road (cont'd) 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Bowers, 

THAT the report of the Committee of the Whole be adopted and 
the Director of Legal Services be instructed to prepare and bring 
in the necessary amendments to the Zoning and Development By-law. 


The foregoing are Minutes of the Special Council Meeting (Public 
Hearing) of August 25, 1976, adopted on September 21, 1976. 


- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 10:05 p.m. 


* * * * * 




CITY CLERK 


CITY OF VANCOUVER 


SPECIAL COUNCIL - AUGUST 26, 19 76 
PUBLIC HEARING 

A Special Meeting of the Council of the City of Vancouver was 
held on Thursday, August 26, 1976, at 7:30 p.m., at the Grandview 
Community Centre, 3350 Victoria Drive, for the purpose of holding 
a Public Hearing to amend the Zoning and Development By-law. 

PRESENT ; Aldermen Bird, Boyce , Cowie, Harcourt , 

Kennedy, Marzari, Rankin and 
Volrich 

ABSENT ; Mayor Phillips 
Alderman Bowers 
Alderman Sweeney 

CLERK TO THE COUNCIL; G. Barden 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Rankin, 
SECONDED by Aid. Volrich, 

THAT th^s Council resolve itself into Committee of the Whole, 
Alderman Bird in the Chair, to consider proposed amendments to the 
Zoning and Development By-law. 

- CARRIED UNANIMOUSLY 

To aid the public present for the meeting, the Clerk to 
the Council read from the agenda that the Council had before it. 

1. Cedar Cottage - 

Various Locations 

A rezoning application has been received from the Director 
of Planning as follows; 


LOCATION; CEDAR COTTAGE - In the area generally bounded by 

East 22nd Avenue, Welwyn Street, East 20th Avenue, 
Victoria Drive, Stainsbury Avenue and the lane East, 
of Conunercial Street be rezoned as listed below and 
indicated on the map; 

AREA A : To rezone the lands generally on the East side of 
Findlay Street north of the lane north of the 
Commercial/victoria diversion from (C-2) Conunercial 
District to (rT-2) Two-Family Dwelling District. 

AREA B : To rezone the lands at the Northeast and Southeast 
corners of Victoria Drive and East 19th Avenue from 
(C-2) Commercial District to (RS-I) One-Family 
DwellingDistrict . 

AREA C : To rezone the lands generally on the Nortlicast side 
of the Commerc ial/Va ctoria Diversion, beiw(!fn 
Commercial Street and Victoria Drive, fi'om (C-ll) 
Commercial District and (rS-1) One-Family Dwelling 
District to (RM-2) Multiple Dwelling District. 

AREA D : To rezone the lands generally bounded by East 22ncl 

Avenue, the lane West of Commercial Street, Victoria 
DRive, Stainsbury AVenue and the lane east of 
Conunercial Street from (M-l) Industrial District and 
(C-2) Conunercial District to (CD-l) Comprehensive 
Development District. 


cont'd. 
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Cedar Cottage - Various 
Locations (cont'd) 

Tlie intent of the (CD-I) Comprehensive Development 
District is to enable the retention and strengthening 
of the "Main Street" character by: 

1) allowing and encouraging residential construction 
on the second and third floors; 

2) allowing a greater variety of uses in ground floor 
space, thereby encouraging use in what is now 
often vacant space. 

AREA E : To rezonc the land generally bounded by Welwyn Street, 
East 20th Avenue, the lane West of Conunercial Street 
and Fast 22nd Avenue from (M-1) Industrial District 
to (RS-2) One-FamilyDwelling District. 


The application was approved by the Director of Planning 
and the Vancouver City Planning Commission. 

Mr. Ron Youngberg of the Planning Department reviewed the 
proposed development and submitted changes as follows: 

"That Section 5, of Schedule B 'Horizontal Light Angles 
For Residential Use' be deleted. 

Further That Section 6, of Schedule B 'Floor Space 
Ratio' be amended by deleting subsections a, b and c 
and the words 'provided however, the configuration 
of floor space within the structure shall in no case 
exceed:' immediately following the figure 2.5. 

That the Sections in Schedule B be renumbered." 

The Chairman called for speakers for or against the 
application and the following addressed Council on the matter: 

Mr. A. Chipman, Stork Craft Ltd., spoke for eight firms 
in the 3 000 Block Commercial Drive, who oppose the proposed 
rezoning of Area C from C-2 and RS-1 to RM-2 as this would 
make their established businesses non-conforming uses. 
This would make resale very difficult and discourage new 
merchants from moving into the area. He suggested spot 
zoning for future development. 

Mr. C.I. Pomeroy, Pomeroy Engineering Ltd., opposed the 
proposed rezoning of Area D from M-1 to CD-I. 
He felt the proposed rezoning would be detrimental to 
commercial residents and the general good redevelopment 
of the area. The rezoning could include some residential 
but should not preclude commercial or light industrial. 

Mr. Doug Lott also opposed the proposed rezoning of Area C. 

Mrs. F. Simatos was concerned about density of proposed 
housing units. 

Mr. D. Leone, B.C. Tuning, opposed the rezoning and suggested 
City-owned lots be zoned for residential. 

Mr. H.T. McGuire, International Association of Machinists, 
opposed rezoning as it would prevent them from building a 
Union Hall on a lot at the north-east corner of Victoria 
Drive and Victoria Diversion in Area C. 

Mr. Reid opposed rezoning of Area D as he felt it would 
weaken the area for manufacturing firms. 

Other speakers expressing concern about the proposed rezoning 

were : 

Mr. S. She 1 ton 
Mr. A. Gurlick 
Mr. K. Walji. 

cont'd. . . . 
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Cedar Cottage - Various 
Locations (cont'd) 


The Council noted that most of the delegations opposed the 
rezoning of Area C. 

MOVED by Aid. Kennedy, 

THAT the rezoning of the lands generally on the east side 
of Findlay Street north of the lane north of the Commercial/ 
Victoria Diversion from (C-2) Commercial District to (RT-2) 
Two-Family Dwelling District, designated as Area A on the map, 
be approved. 

- CARRIED 

(Alderman Volrich opposed) 

MOVED by Aid. Kennedy, 

THAT the rezoning of the lands at the north-east and south- 
east corners of Victoria Drive and East 19th Avenue from (C-2) 
Commercial District to (RS-1) One-Family Dwelling District, 
designated as Area B on the map, be approved. 

- CARRIED 

(Alderman Volrich opposed) 

MOVED by Aid. Kennedy, 

THAT the rezoning of the lands generally on the north-e'ast 
side of the Commercial/Victoria Diversion, between Commercial 
Street and Victoria Drive, from (C-2) Commercial District and 
(RS-1) One-Family Dwelling District to (RM-2) Multiple Dwelling 
District, designated as Area C on the map, not be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Kennedy, 

THAT the lands generally bounded by East 22nd Avenue, the 
lane west of Commercial Street, Victoria Drive, Stainsbury 
Avenue and the lane east of Commercial Street, designated as 
Area D on the map, be excluded from the rezoning. 

- LOST 

(Aldermen Boyce, Cowie, Harcourt, Marzari and Rankin 
opposed) 

MOVED by Aid. Kennedy, 

THAT the rezoning of the lands generally bounded by East 
22nd Avenue, the lane west of Commercial Street, Victoria Drive, 
Stainsbury Avenue and the lane east of Commercial Street from 
(M-1) Industrial District and (C-2) Commercial District to (CD-I) 
Comprehensive Development District, designated as Area D on the 
map, be approved as amended. 

- CARRIED 

(Aldermen Bird, Kennedy and Volrich opposed) 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Rankin, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Kennedy, 
SECONDED by Aid. Marzari, 

THAT the report of the Committee of the Whole be adopted and 
the Director of Legal Services be instructed to prepare and bring 
in the necessary amendments to the Zoning and Development By-law. 

- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 9:30 p.m. 

***** 


The foregoing are Minutes of the Special Council Meeting 
(Public Hearing) of August 26, 1976, adopted on 
September 21, 1976. 



CITY OF VANCOUVER 

REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, August 31, 1976, in the Council Chamber 
commencing at 9:30 a.m. 

PRESENT ; Mayor Phillips 

Aldermen Bird, Boyce , Harcourt, Kennedy, 
Marzari, Rankin, Sweeney and 
Volrich 

ABSENT: Alderman Bowers 

Alderman Cowie (Civic Business) 

CLERK TO THE COUNCIL ; D.H. Little 

PRAYER 


The proceedings in the Council Chamber were opened with 
prayer . 


'IN CAMERA' MEETING 

The Council was advised that there were matters to be 
considered 'In Camera' later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Bird, 
SECONDED by Aid. Sweeney, 

THAT the Minutes of the Regular Council Meeting of August 24, 
1976, with the exception of the 'In Camera' portion, be adopted. 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Bird, 

THAT this Council resolve itself into Committee of the 
Whole, Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 

UNFINISHED BUSINESS 

1. Grant to Hellenic School 
Parents' Association 

It was agreed to defer consideration of this matter, pending 
the hearing of delegations later this day. 


2 . Fluoridation 

City Council on August 24, 1976, passed the following motion 
with respect to fluoridation: 

"THAT Council recommend that the G.V.R.D. hold evening 
public meetings on the issue of fluoridation alterna- 
tives suggested by the Mayor and Alderman Rankin; 

FURTHER THAT Alderman Rankin's motion and the Mayor's 
memo be tabled for one week, pending the G.V.R.D. 's 
reply to Council's request." 

The Council noted Minutes from the Administration Board of 
the Greater Vancouver Water District dated August 25, 1976, 
concerning the subject, wherein reference was made to a direction 
by the Board that staff compile full information on fluoridation 
for report back within 60 days. The motion of Council dated 
August 24, 1976, was tabled by the Greater Vancouver Water District. 


cent ' d. 
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UNFINISHED BUSINESS (cont'd) 

Fluoridation (cont'd) 

MOVED by Aid. Bird, 

THAT the Greater Vancouver Regional District be informed the 
City of Vancouver is in favour of holding a plebiscite on 
fluoridation as soon as possible. 

- CARRIED 

(Alderman Kennedy opposed) 

MOVED by Aid. Volrich, 

THAT the foregoing motion by Alderman Bird be deferred 
until the Greater Vancouver Water District has received and 
considered the report on fluoridation being compiled by its 
staff. 

- LOST 

(Aldermen Bird, Harcourt, Kennedy, Marzari, Rankin, 
Sweeney and the Mayor opposed) 

COMMUNICATIONS OR PETITIONS 

1. Increased Parking Rates 
Queen Elizabeth Theatre 

The Council received the following letter dated August 17, 
19 76, from the Secretary of the Civic Auditorium Board: 

"I wish to inform you of the following extract from the 
Minutes of the Vancouver Civic Auditorium Board meeting 
held on August 13, 1976: 

'The City Clerk submitted a communication advising of 
Covincil's action in increasing parking rates in City- 
owned parking lots including the Queen Elizabeth Theatre 
garage, but subject in that case to the approval of the 
Civic Auditorium Board. 

The change in rates proposed for the Queen Elizabeth 
Theatre are as follows : 

Hourly Day Night Monthly 

15<: to 20^ $2.00 to No change $22.00 to 

per half hour 2.25 35.00 

Matinee Rate 

75* to $1.00 

The Auditorium Board expressed approval of the proposed 
increased rates except in the case of the monthly 
increased rate. It was noted that a large number of 
monthly parkers are workers in the general area and are 
finding it difficult now to meet the existing rate and 
an increase to $35.00 could add to the present monthly 
vacancy position. 

The Auditorium Board recommends to Council that the 
monthly increase be from $22.00 to $30.00 in view of 
the nature of parking in the Queen Elizabeth Theatre 
garage , ' " 

MOVED by Aid. Harcourt, 

THAT the foregoing recommendation of the Civic Auditorium 
Board be approved. 

- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIONS (cont'd) 

2. Fire By-law Amendments - 
Request for Postponement 

Council noted a letter dated August 30, 19 76, from the 
Committee of Tenants at 1101 Nicola Street requesting that 
Council postpone consideration of amendments to the Fire By-law 
which was to be considered by Council later this day. 

The organization requested that it be given an opportunity 
to speak this day should Council not decide to postpone the 
matter. 

MOVED by Aid. Har court, 

THAT consideration of amendments to the Fire By-law and 
the Building By-law be deferred to the next meeting of Council 
to give the Committee of Tenants at 1101 Nicola Street and others an 
opportunity of studying the By-laws. 

- CARRIED UNANIMOUSLY 
CITY MANAGER'S AND OTHER REPORTS 


A. MANAGER'S GENERAL REPORT 
AUGUST 27 , 1976 


Works & Utility Matters 
(August 27, 1976) 

The Council considered this report which contains two 
clauses identified as follows: 

CI. 1: Watermain Installations - 1976 Capital Budget 
CI. 2: Tender #56-76-1 - Automotive Gasoline and 
Diesel Fuel 

Clauses 1 and 2 

MOVED by Aid. Harcourt, 

THAT the recommendations of the City Manager contained in 
Clauses 1 and 2 be approved. 

- CARRIED UNANIMOUSLY 

Building & Planning Matters 
(August 27, 1976) 

The Council considered this report which contains eight 
clauses identified as follows: 

Development of Shaughnessy, Elliott and 
Gladstone Street Ends 

Retention of Dwelling Unit - 5205 Spencer 
D.P.A. - 1195 West 7th Avenue (Fairview Slopes) 
D.P.A. - 8385 St. George Street - Keylock Truck 
Fuelling Station 

Strata Title Application - Conversion 
4115-4117 West 16th Avenue 

Extension of Conditions - Rezoning of S/S West 
2nd Avenue between Sasamat and Trimble and E/S 
of Sasamat North of 4th Avenue 
Extension of Conditions - Rezoning of Yew and 
S.W. Marine Drive overlooking the Marine Drive 
Golf Course 

Private Driveway Access between 6th and 7th Avenues 

Development of Shaughnessy, Elliott 
and Gladstone Street Ends (Clause 1) 

MOVED by Aid. Kennedy, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 


CI. 

1 

Cl. 

2 

CI. 

3 

Cl. 

4 

Cl. 

5 

Cl. 

6 

Cl. 

7 


Cl. 8: 


- CARRIED UNANIMOUSLY 
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Building & Planning Matters 
(August 27, 1976) (cont'd) 

Retention of Dwelling Unit - 
5205 Spencer (Clause 2) 

It was agreed to defer consideration of this Clause pending 
the hearing of delegations later this day. See page 10. 

D.P.A. - 1195 West 7th Avenue 
(Fairview Slopes) (Clause 3) 

MOVED by Aid. Harcourt, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 

D.P.A. - 8385 St. George Street - 
Keylock Truck Fuelling Station 
(Clause 4) 


Council was advised that Gulf Oil Canada Limited and the 
Automotive Retailers' Association wish to address the Council 
on this Clause this day. 

MOVED by Aid. Rankin, 

THAT the foregoing delegations be heard. 

- CARRIED UNANIMOUSLY 

The Council then heard and received a submission from Mr. 
W. G. Rodden of Gulf Oil Canada Limited, supporting its 
application for a keylock truck fuelling station at 8385 St. 
George Street. 

Mr. Wells, representing the Automotive Retailers' Association, 
spoke against the distribution of gasoline at the facility, but 
had no objections to the distribution of diesel fuel. 

During debate on this matter, it was stated that permission 
had been granted for a similar facility at Terminal and Main Street. 

MOVED by Aid. Rankin, 

THAT the development permit for the keylock truck fuelling 
station at 8385 St. George Street be approved, in respect of 
diesel fuel only. 

(Amended) 

MOVED by Aid. Boyce in amendment, 

THAT the following words be added to the motion by 
Alderman Rankin: 

"and that an attendant be on duty throughout the operation 
of the fuelling station." 

- CARRIED 

(Aldermen Harcourt, Volrich and the Mayor opposed) 

The motion as amended and reading as follows was put and 
CARRIED: 

"THAT the development permit for the keylock truck fuelling 
station at 8385 St. George Street be approved, in respect 
of diesel fuel only and that an attendant be on duty 
throughout the operation of the fuelling station." 

(Aldermen Bird, Sweeney and the Mayor opposed) 


cont'd. . . . 
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Item No. 9 cont'd 

City Council on June 23? 1970, recommended the subdivision, 
rezoning and sale of the surplus lands with the proviso 
that said lands (except the North 35' of closed Haro 
Street) could be considered for inclusion in the Robson 
Street redevelopment plan if a redevelopment plan was 
submitted within the period required to prepare the lands 
for sale. 

In summary, the following points may be considered: 

A) Using a date of January 1, 1971 for marketing the 
surplus lands it could be anticipated that a developer 
would require one year to complete financing and 
development plans bringing the date vacant possession 
was required to January 1, 1972. 

B) Although some developers might welcome a delay until 
November 1, 1972, it would appear reasonable to assume 
that a lease on the lands until the end of 1972 would 
have some detrimental effect on saleability, especially 
if the rent is not economic. 

C) Delay in marketing the property for one year would 
cost the City on their land investment estimated 
at $500,000.00 the amount of $1|8,750.00 at 9-3 
interest. (City's present rate on Agreements for Sale) 

D) Delay of construction for one year as estimated in 
(A) above could deprive the City of the following 
approximate amounts of property taxes: 

Land - Estimated Land Value of 

$500,000.00 $li+,i|00.00 

Bldg. - Estimated Hypothetical 

Improvement Value of $5,000,000 $108,100.00 

E) On balance, however, if the lease extension is not 
granted and the hotel complex at Robson & Burrard 
cannot proceed, there would be a like loss of improve- 
ment taxes. 

Inasmuch as B.C. Automobile Association is leasing the 
surplus lands jointly with United Equities Ltd. they were 
questioned as to their future plans and the following 
points emerged: 

i Plans for a new building on their present site and 

for which they have filed a Development Permit application 
will be delayed for an indefinite period. 

ii The portion of the triangle leased to B.C. Automobile 
Association was originally intended to provide them 
with a parking area during the construction of their 
new building. They are however, using the space 

for additional customer and employee parking, and 
while agreeable to a lease extension until November 
1, 1972, they would not be prepared to pay an increased 
rental. It should be noted that upon completion of 
the sale of the North 35' of Haro Street to B.C. 
Automobile Association, as approved by Council June 
23, 1970, this additional area will be available and 
they may not require the leased area. 


continued . . . / 11 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

D.P.A. - 8385 St. George Street - 
Keylock Truck Fuelling Station 
(Clause 4) (cont'd) 


MOVED by Aid. Kennedy, 

THAT the City Manager report on the key lock- type fuelling 
station at Terminal and Main Street and if a license has not 
yet been granted, such license be withheld until consideration 
of the matter by Council. 

- CARRIED 

(Mayor Phillips opposed) 


The Council recessed at approximately 10:55 a.m. and 
following an 'In Camera' meeting in Committee Room No. 3, 
reconvened in open session at 11:30 a.m. 


CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Building & Planning Matters 
(August 27, 1976) (Cont'd) 

Clauses 5-8 inclusive 

MOVED by Aid. Harcourt 

THAT the recommendations of the City Manager, as contained 
in Clauses 5, 6, 7 and 8, be approved. 

- CARRIED UNANIMOUSLY 


Fire and Traffic Matters 
(August 27, 1976) 

Transit Matters - Bus Stops and 
Relocation of Bus Terminus. 
(Clause 1) 

MOVED by Aid. Harcourt 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 


Finance Matters 
(August 27, 1976) 

The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Assessment and Taxation of Certain City-Owned 
Property 

CI. 2: False Creek Residential Ground Leases 
CI. 3: Purchase of Steinway Grand Piano for the 
Orpheum Theatre 

Clauses 1 and 2 . 

MOVED by Aid. Volrich 

THAT the recommendations of the City Manager, as contained 
in Clauses 1 and 2, be approved. 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Finance Matters 
(August 27, 1976) (Cont'd) 

Purchase of Steinway Grand Piano 
for the Orpheum Theatre . 
(Clause 3) 

MOVED by Aid. Bird 

THAT the purchase of a Steinway Concert Grand Piano for the 
Orpheum Theatre be approved, subject to the City Purchasing 
Agent negotiating, on behalf of the City, the most favourable 
purchase price possible. 

- CARRIED 

(Aid. Harcourt and Rankin opposed) 


Property Matters 
(August 27, 1976) 

Demolitions - Various 
(Clause 1) 

MOVED by Aid. Harcourt 

THAT this clause be received for information. 

- CARRIED UNANIMOUSLY 

B. Water Street 

Beautif ication Project. 
(August 26, 1976) 

MOVED by Aid. Harcourt 

THAT this report of the City Manager, be received for 
information . 

- CARRIED UNANIMOUSLY 


C. Mobile Equipment - 

Pacific Centre Garage. 
(August 23, 1976) 

MOVED by Aid. Volrich 

THAT the recommendation of the City Manager, as contained 
in this report, be approved. 

- CARRIED UNANIMOUSLY 


D. Sale of Property 

(Nth. Side of Adanac at Kootenay St.) 
(West 5th Avenue at Fir Street) 
(August 23, 1976) 

MOVED by Aid. Volrich 

THAT the recommendation of the City Manager, as contained 
in this report, be approved. 

- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 
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E. Supply and Delivery of Vitrified 
Clay Sewer Pipe and Fittings. 
(August 27, 1976) 

MOVED by Aid. Harcourt 

THAT the recommendation of the City Manager, as contained 
in this report, be approved. 

- CARRIED UNANIMOUSLY 


F. Project Turn Down Traffic Volume - 

City-sponsored Carpool Parking Incentives . 
(August 27, 1976) 

MOVED by Aid . Volrich 

THAT the recommendation of the City Manager, contained in 
this report be approved, subject to the concurrence of the 
Downtown Parking Corporation. 

- CARRIED UNANIMOUSLY 


I. Report of Standing Committee 
on Housing and Environment, 
August 26, 1976 

The Council considered this report which contains two 
clauses identified as follows: 

Cl. 1: Housing Registry and Relocation Services 
Cl. 2: L.I. P. Grant Program - Marpole-Oakridge 
Area Council 

Housing Registry & Relocation Services 
(Clause 1) 

MOVED by Aid . Harcourt 

THAT recommendation 'A' of the Committee, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY. 

MOVED by Aid. Harcourt 

THAT the Minister of Housing and the Minister of Human 
Resources be requested to meet with the Standing Committee on 
Housing and Environment in Vancouver for joint discussions on 
the future of housing registry and relocation services in the 
City . 

- CARRIED UNANIMOUSLY 


L.I. P. Grant Program - Marpole-Oakridge 
Area Council. 

(Clause 2) 

MOVED by Aid. Harcourt 

THAT the recommendation of the Committee, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 
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II. Report of Standing Committee 
on Finance & Administration, 
August 26, 1976 


The Council considered this 
clauses identified as follows: 


CI. 

1: 

CI. 

2: 

CI. 

3: 


report which contains three 


Festival Concert Society - Cultural Grant Request 
Harbour Park Plebiscite Wording 
1977-81 Five Year Plan Ballots 


Festival Concert Society - 
Cultural Grant Request. 
(Clause 1) 

MOVED by Aid. Volrich 

THAT this clause be received for information. 

- CARRIED UNANIMOUSLY 

Harbour Park Plebiscite Wording 
(Clause 2) 

MOVED by Aid. Volrich 

THAT recommendation 'A' of the Committee, as contained in 
this clause, be approved. ^ ^\ 


MOVED by Aid. Kennedy (in amendment) 

THAT the amount of the taxes on the site be removed from the 
total amount included in the ballot. 

- CARRIED 

(Aid. Bird, Harcourt, Sweeney and Volrich opposed) 

MOVED by Aid. Marzari (in amendment) 

AND THAT the amount of the demolition costs on the site be 
removed from the total amount included in the ballot. 

- LOST 

(Aid. Bird, Harcourt, Rankin, Sweeney, Volrich and 
the Mayor opposed) 

The amendment by Alderman Kennedy having carried. Alderman 
Volrich 's motion, with the application of the amendment of 
Alderman Kennedy, and reading as follows, was so put and CARRIED 

'MOVED by Aid. Volrich 

THAT the following wording be approved for the Harbour 
Park site ballot: 

"Do you wish to have the City retain its ownership 
of the Harbour Park site between Gilford and 
Denman Streets Uy the use of $4 , 731 , 500 from 
reserve funds?" 

FURTHER THAT the City Clerk be instructed to take all 
necessary action to place this plebiscite before the 
electorate concerned.' 

(Aid. Bird opposed) 
Underlining denotes amendment 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Report of Standing Committee 
on Finance and Administration 
(August 26, 1976) (Cont'd) 

1977-81 Five-Year Plan Ballots. 
(Clause 3) 

Council also had before it for consideration a report of 
the City Manager, dated August 27, 1976, submitting the revised 
wording of the ballot as agreed to by the Standing Committee on 
Finance and Administration dated August 26, 1976. The City 
Manager recommended approval of the revised wording. 

MOVED by Aid. Volrich 

THAT recommendations 'A' and 'B' of the Committee, as 
contained in this clause, be approved; 

FURTHER THAT the recommendation of the City Manager, as 
contained in his report dated August 27, 1976, be approved. 

- CARRIED UNANIMOUSLY 


The Council recessed at 12.00 noon, to 
reconvene in the Council Chamber at 2.00 p.m. 


The Council, in Committee of the Whole, reconvened in 
the Council Chamber at 2.00 p.m., with Mayor Phillips in the 
Chair and the following members present: 

PRESENT ; Mayor Phillips 

Aldermen Bird, Boyce , Harcourt, 

Kennedy, Marzari, Rankin, 
and Sweeney. 
ABSENT: Alderman Cowie (Civic Business) 
Aldermen Bowers and Volrich. 

CLERK TO THE COUNCIL: D.H. Little. 


UNFINISHED BUSINESS & DELEGATIONS 

1. Grant to Hellenic School 
Parents Association 


At the Council Meeting on August 24, 1976, a motion to 
approve an amount to the Hellenic School Parents Association 
was lost, not having received the required majority. However, 
the Mayor agreed that this grant be considered at today's 
meeting . 

Mr. Capadoukas, representing the Hellenic Community of 
Vancouver, addressed Council and explained the objectives of 
this Society which are, in part, to help persons understand 
the Greek Orthodox faith and encourage harmony and understanding 
of all people in Canada, in addition to their social and 
recreational activities. This Association has been in exist- 
ence since 1927. He opposed a grant to the Hellenic School 
Parents Association on the grounds that this would encourage 
splinter groups within the Greek community, which, in the opinion 
of the Hellenic Community, should be unified into one organization 
within the multi-cultural society in Vancouver. 

cent ' d . 


Regular Council, August 31, 1976. . . . . . . .10. 

UNFINISHED BUSINESS & DELEGATIONS (Cont'd) 

Grant to Hellenic School 
Parents Association (Cont'd) 

Mr. A. Evans, representing the Hellenic School Parents 
Association filed a brief and addressed Council urging support 
of their request that Council fund an additional interpreter 
for the Hellenic Cultural Community Centre Office. He 
indicated that this office currently has five hundred files 
operative, with many of these people returning two to five times. 

Two other members of the Greek community also addressed 
Council in support of the Hellenic School Parents Association 
grant request. 

MOVED by Aid. Rankin 

THAT Council defer a vote on the grant request of the 
Hellenic School Parents Association until such time as all 
members of Council are present. 

- CARRIED 

(Aid. Bird and Kennedy opposed) 


CITY M/ySfAGER'S REPORT AND DELEGATIONS (Cont'd) 

Building and Planning Matters 
(August 27, 1976) (Cont'd) 

5205 Spencer Street - Retention 

of Dwelling Unit. 

(Clause 2) 

In accordance with Council policy, Mr. J. Shepherd and 
Mr. J. Pires appeared before Council to appeal the decision of 
the Hardship Committee to refuse Mr. Shepherd's application 
that this illegal accommodation be retained. Both Mr. Pires 
and Mr. Shepherd appealed to Council to reverse the decision of 
the Hardship Committee. Mr. Pires advised that he has been 
unemployed for six months, has four children and would find it 
extremely difficult to maintain his household without the income 
from the illegal suite. 

A representative of the Department of Permits and Licenses 
answered various questions put to him by Council, with respect 
to this application. He advised that Mr. Pires had previously 
applied for retention of this suite on the basis of hardship and 
that this had been approved . 

MOVED by Aid. Rank in 

THAT Mr. Pires make a further application to the Hardship 
Committee to permit retention of the illegal accommodation in 
his residence at 5205 Spencer Street, and that Council advise 
the Hardship Committee that it is its wish that the Committee' 
take a favourable view of this application. 

- LOST 

(Aid. Bird, Boyce , Harcourt, Kennedy, Sweeney and 
the Mayor opposed) 


cent ' d . 
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CITY MANAGER'S REPORT & DELEGATIONS (Cont'd) 

5205 Spencer Street - Retention 
of Dwelling Unit. 
(Clause 2) (Cont'd) 


MOVED by Aid. Rankin 

THAT the illegal dwelling unit at 5205 Spencer Street be 
retained for a further period of one year. 

- LOST 

(Aid. Bird, Boyce, Kennedy, Sweeney and the Mayor opposed) 
No further action was taken on this clause. 
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COMMUNICATION AND UNFINISHED BUSINESS 

Improvements to Boundary Road 
at King sway. 

The City Clerk distributed a letter received this day frgm 
the Corporation of the District of Burnaby on the matter of the 
widening of Boundary Road at Kingsway. Attached to the letter^ 
was a report from the Municipal Engineer ,.~ con tainTrig the following 
recommendations which the Burnaby Council had adopted. 

" 1. THAT the City of Vancouver be asked to proceed immediately 
with the improvements to Boundary Road between Kingsway 
and Thurston Street, as geometrically modified on the 
attached sketch, and including the widening of the B.C. 
Hydro Railway underpass to four lanes with 50/50 cost 
sharing as previously agreed upon. 

2 . THAT the two Councils continue to discuss and resolve 
the whole question of the remainder of Boundary Road 
between 29th Avenue and Marine Drive." 

The City Engineer addressed council and suggested that, 
should Council not wish to proceed with the widening of the south 
side of Boundary Road at this time, he could not give assurance 
that the contractor would be willing to go ahead on the basis of 
merely proceeding with the widening of the north side of Boundary 
Road. He further indicated that the proposed re-design may have 
to go back to tender and will also involve extra work, costs, 
etc. He, therefore, recommended that Council approve the 
revised intersection plan as submitted by Burnaby on August 16, 
1976, which modified the design on the south side adjacent to 
the park without affecting any trees, and proceed with same 

MOVED by Aid. Harcourt 

THAT recommendations '1' and '2' of Burnaby Council, as 
quoted above , be approved . 

-(carried unanimously) 

MOVED by Aid. Bird (in amendment) 

THAT Council approve the widening of the south side of 
Boundary Road at Kingsway, as amended by Burnaby, to avoid 
affecting the trees in Central Park, proceeding concurrently 
with the proposed widening of the north side of Boundary Road 
at Kingsway. _ ^^^^ 

(Aid. Harcourt, Marzari, Rankin and Sweeney opposed) 


The amendment having lost, the motion of Alderman Harcourt 
was put and CARRIED UNANIMOUSLY 
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RISE FROM COMMITTEE OF THE WHOLE 

MOVED by Aid. Harcourt 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt 
SECONDED by Aid. Rankin 

THAT the report of Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


BY-LAWS 

1. BY-LAW TO AMEND BY-LAW NO. 3575, 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW (Area Bounded by Foster, 
Tyne, Euclid and Melbourne Streets) 

MOVED by Aid. Bird 
SECONDED by Aid. Boyce, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Bird 
SECONDED by Aid. Boyce, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. . 

- CARRIED UNANIMOUSLY 


2. BY-LAW TO AUTHORIZE AN AGREEMENT BETWEEN 
THE CITY OF VANCOUVER AND THE CORPORATION 
OF DELTA RESPECTING THE OPERATION IN THE 
CORPORATION OF DELTA OF A DISPOSAL GROUND 
FOR GARBAGE AND REFUSE 


MOVED by Aid. Bird, 
SECONDED by Aid. Harcourt, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Bird, 
SECONDED by Aid. Harcourt, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 
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BY-LAWS (Cont'd) 

3. BY-LAW TO AMEND BY-LAW NO. 2952, 
BEING THE PARKING METER BY-LAW 

MOVED by Aid. Harcourt 
SECONDED by Aid. Marzari, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Harcourt 
SECONDED by Aid. Marzari, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


4. BY-LAW TO VARY THE AMOUNTS AUTHORIZED TO BE 
BORROWED FOR URBAN RENEWAL PROJECTS UNDER 
THE 1966-1970 FIVE YEAR PLAN SO AS TO PROVIDE 
FUNDS TO BE USED FOR NEIGHBHOURHOOD IMPROVE- 
MENT PROJECTS 


MOVED by Aid. Bird 
SECONDED by Aid. Rankin 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Bird 
SECONDED by Aid. Rankin 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


MOTIONS 

A. Closing, Stopping Up, conveyancing 
and Sudividing. 

(Lane South of Nelson, East from Bute ) 

MOVED by Aid. Harcourt 
SECONDED by Aid. Bird, 
THAT WHEREAS 

(1) The City of Vancouver is the owner of all the streets 
and lanes lying within the limits of the City of 
Vancouver; 

(2) The assembly of a School site and Park site (Nelson 
Park) requires the closure of portion of the lane 
south of Nelson Street easterly from Bute Street; 
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MOTIONS (Cont'd) 

Closing, Stopping Up, Conveyancing 
and Subd iv id ing . 

(Lane South of Nelson, East from Bute) (Cont'd) 

THEREFORE BE IT RESOLVED THAT all that portion of lane 
dedicated by the deposit of Plan 92, lying between the south- 
westerly productions of the northwesterly limit of Lot 10, and 
the northwesterly limit of Lot 5, all of Block 22, District 
Lot 185, Plan 92, the same as shown outlined red on plan prepared 
by Irvine Jones, B.C.L.S., dated April 22, 1976, and marginally 
numbered LF 7650, a print of which is hereunto annexed, be closed 
and stopped up. The portion of the lane so closed lying within 
the School site to be conveyed to the School Board and title taken 
to the remainder of the portion of lane so closed; and 

FURTHER BE IT RESOLVED THAT the portion of lane now closed 
be subdivided with the abutting lands. 

- CARRIED UNANIMOUSLY 

B. Closing, Stopping Up, Conveyancing 

and Subd'iv'id'ing (Lane South of Argyle 
East of Balmoral) 


MOVED by Aid. Harcourt 
SECONDED by Aid. Bird 
THAT WHEREAS 

(1) The City of Vancouver is the owner of all the streets 
and lanes lying within the limits of the City of 
Vancouver; 

(2) A portion of the lane adjacent to Lot 18, Block 3, 
District Lot 728 (Fraserview) , Plan 14623 is no 
longer required for lane purposes; 

(3) The owner of said Lot 18 has made application to 
acquire a portion of this lane; 

THEREFORE BE IT RESOLVED THAT all that portion of lane 
dedicated by the deposit of Plan 8393 adjacent to Lot 18, 
Block 3, District Lot 728 (Fraserview), Plan 14623 as shown 
outlined red on plan sworn to by A.R. Turner, B.C.L.S., on 
August 3, 1976, a print of which is attached hereto, be closed, 
stopped up, conveyed to the owner of said Lot 18 and subdivided 
with the said Lot 18. 

- CARRIED UNANIMOUSLY 

C. Allocation of Land for Lane 

Purposes (2079 West 4th Avenue) 

MOVED by Aid. Harcourt 
SECONDED by Aid. Bird 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for lane purposes, the following described lands: 

North 2 feet of Lot 35 except the South 7 feet, now road. 
Block 235, District Lot 526, Plan 590, the same as shown 
oultined red on a plan prepared by A. Burhoe, B.C.L.S., 
dated August 20, 1976, and marginally numbered LF 7834, 
a print of which is hereunto annexed. 

(2079 West 4th Avenue) ; 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes, and declared to form and constitute portions of 
lane. 


- CARRIED UNANIMOUSLY 
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Item No. 9 cont'd 


In light of the information given by the Supervisor of 
Property and Insurance your Board offers the following 
alternatives for Council's consideration: 

I) That the decision of City Council of June 23, 1970 stand. 

'That lease extensions be not granted but that 
after the lease expirations, such leases be 
continued on a month-to-month basis.' 

Under this resolution the term lease to Sidmont 
Investments Ltd. at a rental of $300.00 per month 
would be in effect to July 31, 1971 and then continue 
on a month-to-month basis. 

II) Continue the present arrangements until July 31, 1971 
when the current term lease to Sidmont expires and then 

i) Enter into lease extension from August 1, 1971 
to October 31j 1972 on the portion of the site 
now occupied by them at a rental based on 9- 
3/I|-^ interest on the Estimated Market Value, plus 
an amount equal to land taxes as if levied. 

Estimated rental at 9-3A^ of 

$250,000.00 - $2i|,375.00 

Taxes on Land only - 7,200.00 


$31,575.00 per 

annum 

or approximately $2,630.00 per month 


OR 

ii) Close out lease to B.C. Automobile Association 
on July 31j 1971 and lease the total area to 
Sidmont Investments Ltd. as per (i) above. 

Estimated rental at 9-3A^ of 

$ 500,000.00 - $i|8,750.00 

Taxes on Land only - li|, 1^00.00 

$63,150.00 per 

annum 


or approximately $5,260.00 per month 

III) In addition toll(i) orll(ii) above they be required to 

pay an additional amount representing loss of improvement 
taxes which would accrue from the delay in the 
development as from August 1, 1971." 

Your Board 

Submits the foregoing for Council's CONSIDERATION. 
(A plan of the area is circulated for the information of Council) 


For adoption see page(s) 


Regular Council, August 31, 1976. ...... 

NOTICE OF MOTION 

The following Notices of Motion were submitted and 
recognized by the Chair: 

1. Charter Amendments re Local 
Improvement Plebiscites. 

MOVED by Aid. Marzari 
SECONDED by Aid . Rankin 

THAT: 

(1) Council request the necessary changes in the 
Vancouver Charter to allow for local improvement 
plebiscites in local communities for purposes 
other than capital expenditures, including pro- 
vision for social expenditures such as ccxnmunity 
offices. 

(2) Such referendums to allow property owners and 
tenants to vote. 

Possible guidelines for Council selecting which groups or 
ccxnmianities to recognize. 

1. Monies to be raised would not exceed $50,000. 

2. That purposes for monies be spelt out clearly to 
Council and in the referendum to the ccxnmunity. 

3. That 500 signatures and addresses of residents be 
required before Coxincil gives permission for such 
plebiscites . 

4. That such neighbourhood offices would be expected 
to house city staff delegated by the city to the 
community (i.e. Local Area Planning Staff). 

5. That local groups delegated by the city to manage 
such neighbourhood offices assume a contract with 
the city guaranteeing that: 

(a) they are incorporated as non-profit societies; 

(b) their constitutions assure open membership at 
minimum fee to the community; 

(c) well-publicized annual general meetings are 
held in the community. 

6. That Coxancil have the prerogative to cancel any 
agreement if a society does not abide by the above 
understandings . 

7. That referendxims be held simultaneously with civic 
elections so as to reduce costs and regularize the 
procedure. 


(Notice) 
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NOTICE OF MOTION (Cont'd) 

2 . Use of Campaign Signs 

MOVED by Aid. Boyce 

WHEREAS many years of effort, time and dollars have been 
spent in the preparation and adoption of a Sign By-law for 
the City of Vancouver; 

AND WHEREAS the sign industry and business community, 
acting as good corporate citizens, are co-operating in the 
scheduled removal and/or modifications of many major signs 
judged to be in contravention of said By-law mostly on aesthetics; 

AND WHEREAS the type of signs used during election campaigns 
are subject to no such controls and constitute one of the most 
noxious forms of environmental pollution and subsequent litter; 

THEREFORE BE IT RESOLVED THAT this Council set an example 
of equally good citizenship by demonstrating its stated principle 
of improving the environment through the elimination and/or 
modification of all signs, not only by the restrictions imposed 
on industry and other individuals through the Sign By-law, but 
also by showing the same self-sacrifice by legislating against 
the use of all campaign signs during the forthcoming 1976 
Vancouver Civic Election. 

(Notice ) 


ENQUIRIES AND OTHER MATTERS 

Alderman Harcourt advised of a letter received from 

the Greater Vancouver Regional 
Hospital District advising that 
the Greater Vancouver Regional District 
Board at its meeting on August 25,1976, 
directed that all tenants in the 
Windermere apartments at 1148 Thurlow 
Street and thp annexed house at 1068- 
76 Pendrell Street be given notice to 
vacate. Such notice will be given 
on August 31, 1976, so that the 
buildings should be completely vacated 
by December 31, 1976, and will be 
demolished early in 1977. 

MOVED by Aid. Harcourt 
SECONDED by Aid. Rankin 

THAT the Greater Vancouver Regional Hospital District be 
advised that, in view of the decision of the Greater Vancouver 
Regional District Board to demolish the Windermere apartments 
early in 1977, it will not now be necessary to up-grade this 
apartment to comply with the Fire By-law. 

- CARRIED UNANIMOUSLY 


The Council adjourned at 3.30 p.m. 


The foregoing are Minutes of the Regular Council Meeting 
of August 31, 1976, adopted on September 21, 1976. 
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(WORKS - 1) 


WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 


RECOMMENDATIONS ; 
1. Watermaln Installations - 1976 Capital Budget 

The City Engineer reports as follows: 


"Watermain installations or replacements are required as follows: 


WATERWORKS PROJECT 611 


Streets 

Hull Street 
Lakewood Street 
Copley Street 
Lane north of Vanness 
19th Avenue 


From 

19th Avenue 
19th Avenue 
19th Avenue 
Copley Street 
Hull Street 


To 

170' south of 20th Avenue 
Vanness Avenue 
Walker Street - south end 
Nanaimo Street 
Gladstone Street 


Estimated Cost: $101,000 


WATERWORKS PROJECT 612 


Glen Drive 


Grandview Viaduct 


5th Avenue 


Estimated Cost: $ 29,000 

WATERWORKS PROJECT 613 

Quebec Extension Pender Street Terminal Avenue 

Estimated Cost: $ 90.000 

Installations in Project 611 replace mostly old A" steel and old 6" cast iron 
pipes of inadequate carrying capacity. 

The Glen Drive installation is necessary for establishing a link between the 
upper and lower halves of pressure zone 407 along its easterly boundary, at the same 
time improving local fire protection and providing opportunity for service connections 
by new consumers. 

The Quebec Extension main is required to provide fire protection for existing 
and proposed warehouses along the extension as well as for the rear of buildings 
along the west side of Main Street. 

Funds for the 3 projects, totalling $220,000, are available from Waterworks 
Capital Account #128/7908, 'Uncompleted Design - 1976 Unappropriated*. 

I RECOMMEND that Projects 611, 612, and 613 be approved for construction 
and that the required $220,000 be appropriated for this work from the 1976 Water- 
Works Capital Budget, Account #128/7908, 'Uncompleted Design - Unappropriated'." 

The City Manager RECOMMENDS that the foregoing report be approved. 

2 . Tender No. 56-76-1 Automotive Gasoline & Diesel Fuel 

The City Manager submits the following report of the tity Engineer 
and Purchasing Agent; 

"Tenders for the above were opened on July 19th, 1976 and referred 
to the City Engineer and Purchasing Agent for report. The officials 
concerned report as follows: 

A working copy of the tabulation is on file in the office of the 
Purchasing Agent. Six bl,ds were received and the bid numbers refer to 
the order of the bids in ascending order of price. Local content does 
not change the order of the bids. This tender called for a discount 
price structure based upon the prevailing posted tank truck price; and 
gave the bidders the option of offering a fixed discount price structure 
for a one, two or three year period. Four of the bidders offered a one 
year option, one bidder offered a one or two year option and one bidder 
offered a one, two, or three year option. 

Cont'd . , . 
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Clause 2 Cont'd 


Funds for these purchases are provided in the General Revenue Budget 
operating accounts. 

1) Gasoline (land deliveries) 

Prices were called for the supply of regular gasoline (with and with- 
out road tax), premium gasoline, and unleaded gasoline. The City pur- 
chases annually in excess of 1,000,000 gallons of regular gasoline and 
uses approximately 50,000 gallons of premium gasoline in some high per- 
formance gasoline engine equipped vehicles such as fire apparatus and 
motorcycles. This report recommends that the contract for the supply 
of gasoline be given to one bidder, rather than splitting the award for 
premium and regular grade gasolines, at a nominal extra cost of $300 
annually (total annual contract approximately $590,000). 

We RECOMMEND acceptance of the overall low bid to meet specifications 
(Bid No. 1) from Gulf Oil Canada Ltd. for the supply of gasoline for a 
two year period as follows: 

1) regular gasoline (§ $0.5383/gallon for an estimated annual 
contract value of $538,300.00. 

2) regular marked (less road tax) gasoline (§ $0.4183/gallon for 
an estimated annual contract value of $20,915.00. 

3) premium gasoline (§ $0.5843/gallon for an estimated annual 
contract value of $29,215.00. 

2) Diesel Fuel (land deliveries) 

Prices were called for the supply of either grade 2D diesel fuel or 
grade ID diesel fuel. The price on the grade ID diesel fuel was obtained 
for information, to establish the extra cost of the ID diesel fuel should 
we be required to use this grade of fuel due to a particular engine 
manufacturer's requirements. The type of engines we are presently 
operating are designed to burn grade 2D diesel fuel. 

We RECOMMEND acceptance of the low bid to meet specifications (Bid 
No. 1) from Pacific Petroleum Ltd. for the supply of diesel fuel for a 
three year period as follows: 

1) grade 2D diesel fuel, road tax in price (§ $0.5673/gallon for an 
estimated annual contract value of $113,460. 

2) grade 2D diesel fuel, road tax not in price, (§ $0.4273/gallon for 
an estimated annual contract value of $34,184. 


3) Marine Requirements 

At the present time the City uses premium gasoline in the Police 
boats and grade 2D diesel fuel in the f ireboat. 

We RECOMMEND acceptance of the low bid to meet specifications 
(Bid No. 1) from Gulf Oil Canada Ltd. for the supply of marine fuels 
for a two year period as follows: 

1) premium grade gasoline @ $0.4740 per gallon for an estimated 
annual contract value of $4740.00, 

2) grade 2D diesel fuel @ $0.4420 per gallon for an estimated 
annual contract value of $2652.00." 

The City Manager RECOMMENDS that the report of the City Engineer 
and Purchasing Agent be approved, subject to a contract satisfactory 
to the Director of Legal Services. 

FOR COUNCIL ACTION SEE PA6E(S) .?P^ 


Manager's Report, August 21, 1976 


(BUILDING - 1) 


BUILDING & PLANNING MATTERS 

RECOMMENDATION 


1. Development of Shaughnessy, Elliott and 
Gladstone Street Ends 


The Director of Planning reports as follows: 

"The purpose of this report is to report back to Council on the preliminary 
cost estimates and matter of funding the implementation of Shaughnessy, 
Elliott and Gladstone Street end projects. 

BACKGROUND 

Council, on December 11, 1973 approved the recommendation of the Standing Correnittee 
on Waterfront and Environment for general policy guidelines for providing maximum 
public access to the North Fraser River Waterfront and development for recreation 
purposes in conjunction with industry and housing. (See Appendix I.) 

On July 9, 1974, Council endorsed the North Fraser Recreation Study and also 
recommended that the City of Vancouver participate and assist with cost sharing 
of the study. 

The development of street end parks, walkways, viewpoints, etc. in a few selected 
locations was approved by Council on September 24, 1974. On December 17, 1974, 
Council further recommended in part: 

(a) The Director of Planning and the City Engineer be instructed to 
proceed with terms of reference for a consultant to prepare working 
drawings for a design of the seven street ends, to include any City 
land in between; with maximum development of Shaughnessy and Elliott 
Street ends and minimum of the remaining five: Crompton, Gladstone, 
Kerr, Beatrice and Jellicoe; 

(b) That expenditure of up to $15,000 be authorized to hire a consultant 
for the above study, funding to come from Capital Appropriation 
550-1701, Development of the Fraser River for Public Access. 

(c) That the Director of Planning in consultation with the City Engineer 
report back direct to Council on the cost of implementation of the 
study. 

It is noted that the Director of Planning and the City Engineer drafted terms of 
reference for the design of street ends and initiated consultants to submit briefs 
for the preparation of detailed working drawings. However, no action was taken in 
order to await the completion of the North Fraser Recreation Study to avoid possible 
conflict and/or to take advantage of any new ideas that may arise from the study. 
The North Fraser Recreation Study is now completed and included in its recommenda- 
tions are the development of street ends. 

On May 31, 1976 the North Fraser Recreation Study Policy Committee recommended in 
part that the development of street end parks on Elliott, Gladstone and/or 
Shaughnessy Streets be designated a priority project for implementation in 1976 
and that 1/3 matching funds be made available from the North Fraser Harbour Conmis- 
sion and the Provincial Government. (See Appendix II). 

PROJECT DESCRIPTION 

Planning Department staff in consultation with the Parks Board undertook a site 
survey and evaluation of all street ends affording recreation potential and concluded 
that Elliott, Gladstone and Shaughnessy should be given highest priority for imple- 
mentation. 


Cont'd 
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Clause #1 continued ; 

It is also noted that on June 21, 1976, the Parks Board Planning and Development 
Committee enthusiastically endorsed the above street ends project and that a 
working relationship be established between the Planning Department and Parks 
Board Staff to work out details concerning (1) terms of reference, (2) project 
coordination, and (3) supervision and staffing. The Parks Board also recommended 
that Shaughnessy Street be given the highest priority in the event of insufficient 
funding etc. because of its accessibility to S.W. Marine Dirve, visibility from 
Oak Street Bridge, and proximity to a large resident and working population. 

PRELIMINARY COST ESTIMATES : 

Preliminary cost estimates for the three street ends (based upong sketches 
and site design included in Appendix III) is approximately $120,000, subject 
to a further report regarding detailed project cost. 

SOURCE OF FUNDING : 

Funds available for the street ends project include: the City's North Arm 
Fraser Public Access Fund, the North Fraser Harbour Conmission's North 
Fraser Fund, with tentative funding from the Provincial Government under 
the Regional Parks Act and a Local Initiatives Programme from the Federal 
Government. (See Appendix IV. J 

Assuming a total project cost of $120,000 and LIP and Provincial Government 
funding, then the distribution of funding is as follows: 


TOTAL PROJECT COST $120,000 

LESS LIP GRANT $ 44,200 

COSTS TO BE SHARED EQUALLY $ 75,800 

City of Vancouver ; $ 25»!266 
North Fraser Harbour 

Commission .25,267 

Province of B.C. ■25;267 $ 75,800 

City funds remaining in the North Arm Fraser Public Access Fund total 
$32,800 after allowing for the transfer of the $15,000 consultants' 
financing, which is sufficient to provide for the City's estimated 
share of $25,266. 


However, in the event that LIP and/or Provincial Government funding is not 
approved then the Director of Planning will report back to Council regarding 
revised project costs related to funding sources by reducing the number of 
street ends in the project and/or adjustments to design deletion of some 
facilities, etc. 

STAFFING : 
Design: 

Detailed working drawings to be completed by Planning Department staff in 
consultation with the Parks Board and City Engineer. 

Project Coordination: ^ 

Day-to-day coordination to be undertaken by the Planning Department and City 
Engineering, 

Implementation: 

Implementation of street ends project will be primary responsibility of the City 
Engineer in consultation with the Park Board. In view of the labour-intensive 
nature of this project it is considered that the construction of the street ends 
is ideally suited for a Local Initiatives Program (LIP) - estimated that a 10 ma 
crew will be required for a six month period. 


Cont ' d 
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Clause #1 continued ; 

In the event a LIP Grant is secured from the Federal Goverment, the Parks 
Board will provide one supervisor (part-time) and one foreman (full-time) 
for the duration of the project. 

However, if a LIP Grant is not obtained, then the Parks Board will give 
consideration to implementation with Parks Board crews. 


COMMENTS OF THE CITY ENGINEER 

There are some design details identified by the Engineering Department which 
conflict with existing street allowance requirements and which are therefore 
not acceptable. There are also some other considerations such as conflicts 
with existing utilities and provision for on-going maintenance which must 
also be resolved prior to final approval of the three schemes. 

RECOMMENDATIONS 

It is therefore RECOMMENDED: 


A. THAT City Council endorse in principle the proposals set out in this 
report. 

^* THAT City Council recommend to the Standing Committee on Finance that the 
Local Initiatives Program (LIP) application for the North Fraser Street Ends 
be given hiqh priority. 

THAT City Council transfer $15,000 in North Arm Fraser Access Fund Account 
# 550-1701 (for hiring of consultants to prepare detailed working drawings) 
to unappropriated account #550-7901. 

D. THAT City Council instruct the Director of Planning, in consultation with 
Park 'Board staff and City Engineering Department, to prepare detailed 
working drawinqs and to report back on detailed project costs and sources 
of funding which would include City funds available in North Arm Fraser 
Access Account #550-7901 . 

E. THAT City Council instruct the Park Board and City Engineer to 
prepare estimates for maintenance of the street end developments 
based on the detailed working drawings, and report back. 

F. THAT City Council, through representation on North Fraser Recreation Study 
Policy Committee, urge the Provincial Government to share in funding of 
street ends project." 


The City Manager RECOMMENDS that the recomitiendations of the 
Director of Planning be approved. 


2. 5205 Spencer Street - Retention of Dwelling Unit 


Mr. J. Shepherd has requested to appear before Council as a 
delegation with respect to a refused Hardship Application. 

The Director of Permits and Licenses reports as follows: 

"Our records show that on April 10, 1973, a Building Permit 
was issued to erect a one family dwelling. An application 
was made by Mr. John Pires to the Board of Variance to in- 
stall a dwelling unit in the basement of the building but 
on March 26, 1975, this appeal was refused. 


Cont'd 


926'^'° 


Manager's Report, August 21, 1976 (BUILDING - 4) 

Clause #2 continued ; 

On April 1, 1975, a Building Permit was issued to a Mr. Pires 
to alter the basement to provide a recreation room, bedroom, 
living room, bathroom and summer kitchen. Attached to this 
Pemit is a Statutory Declaration, stating that the building 
will be used and occupied as a one family dwelling only. 

Inspection in April of 1976 found that the basement was 
occupied as separate living quarters. An application was 
made by Mr. Pires to the Hardship Committee for the withholding 
of enforcement action but on May 13, 1976, this application was 
refused. The Committee noted that Mr. Pires was married with 
four dependents and while at the time of the application, was 
tempor2u:ily unemployed, his wife was fully employed and even 
after the discontinuance of the illegal accommodation, would 
still receive an income of $1,104.06 per month. 

On June 1, 1976, the tenant, Mr. John Shepherd, made an 
application to City Council under the Hardship Policy. This 
application was considered by the Hardship Committee and on 
June 28, 1976, recommended that the application be refused. 
The Committee noted that this applicemt was meurried with no 
dependents, fully employed with an income of $1,300 per month 
and that neither age nor health were factors. 

It is, therefore-, recommended that the decision of the Hardship 
Committee be endorsed and the application be refused." 

The City Manager RECOMMENDS that the recommendation of the 
Director of Permits and Licenses be approved. 

DELEGATION REQUEST THIS DAY: Mr. J. Shepherd and Mr. J. Pires. 


3. 1195 West 7th Avenue - Development Permit 

Application #74193 - Zone: (CRM-2) Commercial/ 
Multipltt Dwelling District (Fairview Slopes) 
1 Site Size: 150' x 120' 


The Director of Planning reports as follows: 

"Development Permit Application #74193 has been filed by Mr. P. Piccone 
for D.P.6. Holdings Ltd. to construct a three-storey townhouse development 
containing 20 dwelling units on this site located on Fairview Slopes at 
the north-east corner of 7th Avenue and Alder Street. 

The proposed building would be at variance to the regulations of Section 1 
of the CRM-2 District Schedule with respect to floor soace ratio, setbacks 
and height. (For detailed comparison, see attachment.) 

Section 3 of the CRM-2 District Schedule gives City Council the discretion 
to permit a building at variance to the regulations of Section 1, with 
Council to have due regard to the following: 

(a) The provision of private outdoor living space, daylighting, land- 
scaping, the disposition of the required off-street parking and 
loading facilities, the location of the building in relation to 
the site and surrounding streets and buildings and its overall 
design. 

(b) For buildings approved under these clauses only. Council shall 
determine the maximum gross floor area which shall be allowed 
having particular regard to the factors noted above. In no case, 
however, shall: 

(i) the maximum floor space ratio exceed 1.5 computed as 
described in Section l.G of the CRM-2 Multiple Dwelling 
District Schedule 

Cont'd . . . 
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Clause #3 continued: 


(ii) the height of the building exceed thirty-five feet (35') nor 
twenty-five feet (25') measured from the centre line level 
of the nearest streets directly southward. 

City Council on June 1, 1976 adopted the Fairview Slopes Policy Plan. With 
respect to height, this Plan states "The height of a building should not 
exceed 35' measured vertically above a hypothetical line connecting the 
nor4;h and south property lines: additionally the height of a building 
should not exceed 25" above the south property line. Height should be 
calculated from City building grades or all street frontages." 

The development, as proposed, will be in conformity to the 35' height 
guidelines and the height of the building, as proposed, would be 25' 
above the southerly property line. 


Area Planning 


The Fairview Area Planner and the Area Planning Committee recommended 
approval of this Development Permit Application. 

Urban Design Panel 

The Urban Design Panel has recommended that the design as proposed be 
approved. 

The Director of Planning recommends that this Development Permit 
Application be approved, thereby permitting the construction of 
a three-storey townhouse development containing 20 dwelling units 
on this site, subject to the following conditions: 

(1) Prior to the issuance of the Development Permit: 

(a) Provision and location of garbage storage and pick-up 
area to be made to the satisfaction of the Director 
of Planning after consultation with the City Engineer 
and the Medical Health Officer. 


(b) The northerly 10' of site (Lots 18, 19 & 20) to be 
first dedicated to the City for lane purposes and 
any necessary arrangements to be first entered into 
with the City for use of this portion of the site 
so dedicated. 

(c) Any non-standard treatment of the City street to be 
first approved by the City Engineer. 

(d) Excavation onto City property on Alder Street to be 
first approved by the City Engineer. 

(e) An agreement permitting access at the rear for the 
several adjoining sites is made to the satisfaction 
of the City Engineer. 

(f) Revised drawings to be submitted to the satisfaction 
of the Director of Planning, clearly indicating the 
following: 

(i) the size of off-street parking spaces to be in 
accordance with Section 13(b) of the Zoning and 
Development By-law. 

(ii) minimum overhead clearance height of the garage 
to be 7 ft. 


(iii) finished surface of garage 


(iv) the relationship between the proposed finished 
elevation at entrances and the City Building 
grades. 
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STANDING COMMITTEE OF COUNCIL 


ON PLANNING AND DEVELOPMENT 


SEPTEMBER 3, 


1970 


A meeting of the Standing Committee of Council on Planning and 
Development was held in the No. 1 Committee Room on Thursday, 
September 3, 1970, at approximately 10:15 a.m. The following 
members were present: 


PRESENT: 


Alderman Bird, Chairman 

Aldermen Adams, Broome, Calder, Hardwick, 
Linnell, Phillips, Rankin, 
Sweeney and Wilson 


ABSENT: 


His Worship the Mayor (On Civic Business) 


CLERK: 


M. James 


Adoption of Minutes 


The minutes of the meeting held on August 13, 1970, were adopted. 


The Committee was advised that the Chairman had made arrangements 
for the hearing of a delegation representing the Vancouver 
Association for the Mentally Retarded at today's meeting time per- 
mitting. 

For the information of the Committee the Chairman submitted and had 
read a letter dated September 1st, from the Honourable Grace McCarthy, 
Minister Without Portfolio, requesting a meeting re the proposal of 
the Provincial Government to develop self-owned apartment or con- 
dominium type housing in the southeast sector. The Minister requested 
an early meeting. The Committee agreed to the request and left details 
to be arranged by the Chairman. 


The following recommendations of the Committee are submitted to 
Council for consideration: 

RECOMMENDATIONS 

1. Neighbourhood Community Planning 

On June 23rd the following Motion submitted at the June 16th meeting 
of Council was referred to this Committee: 

"THAT WHEREAS in the West End, Strathcona, Kerrisdale, Fraser- 
view, Dunbar and other areas, planning problems of a local 
concern are arising; 

AND WHEREAS at present the Planning Department is organized 
to deal primarily with individual properties or at a city-wide 
scale ; 

AND WHEREAS a report on Departmental re-organization will be 
forthcoming; 

THEREFORE BE IT RESOLVED that the Director of Planning report 
to Council on how neighbourhood community planning can become 
more effective and more responsive to the local neighbourhoods 
and communities." 


PART I 


Cont'd. 


Manager's Report, August 27, 1976 (BUILDING - 6) 

Clause #3 continued: 


(2) All 30 off-street parking spaces are to be provided in 
accordance with the approved drawings within sixty (60) 
days from the date of any use or occupancy of the proposed 
development and thereafter to be permanently maintained. 

(3) All landscaping and treatment of the open portions of the 
site are to be provided in accordance with the approved 
drawings within six months from the date of any use or 
occupancy of the proposed development and thereafter to 
be permanently maintained. 

The City Manager RECOMMENDS that the recoiranendation of the 
Director of Planning be approved. 


CONSIDERATION 


4. 8385 St. George Street - Development Permit 
Application #74287 (M-2 Zone) Keylock Truck 
Fuelling Station 


The Director of Planning reports as follows: 

"A development permit application has been received from Gulf Oil 
Canada to erect a fuelling Keylock installation with a 22' x 46' 
storage room and office. The facility will have 7 fuelling pumps 

consisting of 4 diesel clear, 2 regular gasoline, and 1 diesel 
purple (marked Key Lock pumps) located on 3 islands. 

A letter was received by the Department of Permits & Licenses 
from Gulf Oil Canada describing the function of the proposed 
fuelling Keylock installation as a facility operated by the 
Company' s Industrial Marketing Departmen-fe through an independent 
agent. This is to provide local trucking firms with an alternative 
to the maintenance or installation of separate pumping facilities 
in their own yards. To obtain fuel from a keylock pump a 
trucker or trucking company must be in possession of a key which, 
when inserted and turned in the appropriate slot, will activate 
fuel flow. There will be an attendant on duty at the keylock 
facility during nonnal business hours and peak fuelling times, 
although not during the full 24 hour period in which the 
facilities will be open. 

A letter of complaint dated July 24th, 1976has been received 
from the Automotive Retailers Associations stating : 

'In our view, keylock is simply another application 
of a self-service station and has a well-known 
history of causing problems for the City and 
Provincial authorities, the Oil companies involved 
and particularly the neighbouring conventional 
service station dealer. ' 

The concept of the keylock is that only legitimate 
industrial commercial and government customers of an 
oil company are issued keys and allowed to use it. 
However, in actual practice this is where the controls 
fail and the keylock gets converted to a self-service 
facility by the users; viz. - keys are duplicated 
and "loaned" to friends, family, employees, etc. The end 
result is that one sees ladies fuelling the family 
car, teenagers fuelling motorcycles, and many unmarked 
cars and pick-ups not owned by or used in the business 
of the contract customer using the keylock' • 


Cont'd 
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A Development Permit #72354 was Issued for the site at the 
northwest corner of Terminal Avenue and Main Street to Terminal 
Truck Park Inc. ^ for the construction of a 10' x 50' equipment 
room, the construction of a truckwash and the use of a portion 
of the site as truck parking with six ancillary fuelling pumps* 
Gulf Oil Canada have now stated that they intend to incorporate 
the same type of keylock operation at the Main and Terminal site. 

There is no existing classification for akeylock installation 
in the Zoning and Department By-law. However, it is noted that 
the Provincial Fire Regulations treat keylocks separately from 
conventional service statioas and self-service stations, 
in that a self-service and conventional station is more 
controlled, by having an attendant at the location at 
all times, whereas a keylock operation is considered a 
controlled private fuelling station for key holders only. 

Because the proposed use is similar to a self-service 
gasoline service station operation, the matter is 
referred to City Council for consideration". 

The City Manager submits the foregoing Report for the 
CONSIDERATION of City Council. 


RECOMMENDATION 

5. Strata Title Application - Conversion 
4115-4117 West 16th Avenue > 

The Director of Planning reports as follows: 

"An application has been received from the above noted 'tenants 
in common' to convert a wood-frame, semi-detached two-family 
dwei5.iaiig erected in 19 55 j to Strata Title ownership. 

N.B. See Appendix: 'A.' for site plan 

The applicants state that each tenant has an undivided one- 
half (2) interest in the property, which was purchased on 
January 15* 1976. Both tenants state that they each occupy 
their own half of this two-family dwelling. 

A search of the Land Registry records confirms the above- 
noted ownership and the Director of Social Planning reports 
there is therefore no need to canvass the occupants since 
they are also the owners and there is 100^ agreement to 
convert . 

The City Building Inspector reports the following results 
of inspections carried out to the building on June 21, 1976: 

1. Small vdid in concrete fire separation in basement to 
be filled. 

2. 1 hour fire separation to be provided in attic (to 
separate dwelling units) 

3 . Plumbing and electrical apparently comply with 
by-laws. 

Further to the condition of the building, the following 
declaration has been received from Charles Bowman 
M.R.A.I.C. (Architect): 

•I have inspected each of the above dwelling units 
on July 30, 1976. I found the units to be in good 
state of repair, general workmanship and finish 
compare favourably with the criteria as set by the 
Central Mortgage and Housing Corporation in 
iTResidential Standards 1970'.' 
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Since the existing building has been purchased by + e 
present occupants, each having ar > ydivid'^d one-haii (^) 
interest in the property, the tor of Planninf with 

the concurrence of the Director or .*ermr' . and Li< ^nces 
and the Director of Social Plannxng, Rr ^OMMENDS -f /'t: 

This application be approved thereby pei matting the 
conversion of these premises to Strata Txole ovmership, 
subject to the following condition: 

That a Certificate of Approval (Foru #10) shall 
not be issued by the Approving Officer until 
these buildings substantially comply with the 
applicable City by-laws, to the satisfaction of the 
City Building Inspector and at no cost to the City." 

The City Manager RECOMMENDS that the foregoing recomniendation 
of the Director of Planning be approved. 


6. Extension of Conditions re Re zoning of South Side 

West 2nd Avenue between Saseimat and Trimble Streets 
and East Side of Sasamat Street North of 4th Avenue 

The Director of Planning reports as follows: 

"At a Public Hearing held on May 4, 1976 Council 
approved the rezoning application subject to 
compliance to various conditions for the above- 
noted property. The application was to rezone from 
(RS-1) One Family Dwelling District to (CD-1) 
Comprehensive Development District for single family 
dwellings. Attached as Appendix A are the minutes 
of the Public Hearing. 

Prior to the enactment of the CD-I Bylaw the 
conditions listed are to be complied with and the 
development permit approved within 120 days from 
the date of the Public Hearing or the approval 
granted at the Public Hearing shall expire^ The 
120 days expires on September 4» 1976. 

A letter from Mr. Barry Downs, Architect on 

behalf of the applicant was received on August 23, 

1976 which requested a further exl?ension of the 

time limit to comply with the conditions. The 

delay has beeij caused by engineering difficulties and 

the required on-going discussions with area residents. 

Attached as ^Appendix B is a copy of Mr. Downs letter." 

RECOMMENDATION : That the time to comply with the stated 

conditions of May 4, 1976 be extended 
from September 4, 1976 to November 10, 
1976. 


The City Manager RECOMMENDS that the foregoing recommendation of the 
Director of Planning be approved. 


Cont'd 
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7. Extension of Conditions of Rezoning of Yew Street 
and S.W. Marine Drive Overlooking the Marine Drive 
Golf Course 


The Director of Planning recommends as follows: 

"At the Public Hearing held on March 11, 1976, Council 
approved, subject to compliance to various conditions, 
the rezoning application for the above noted property 
from (RS-l) One Family Dwelling District to (CD-l) 
Comprehensive Development District, for the purpose of 
townhouse development. Attached as Appendix A are 
the minutes of the Public Hearing, 

Prior to the enactment of the CD-I Bylaw the 
conditions listed are to be complied with and the 
development permit approved within l80 days from 
the date of the Public Hearing or the approval 
granted at the Public Hearing shall expire. The 
l80 days expires on September 11, 1976, 

A letter was received from Mr, Bruce Richmond, on 
behalf i)f the applicant dated July 28, 1976 requesting 
an extension due to complications arising from a 
neighbour granting to the City an option for 17 feet 
on S.W. Marine Drive for future road vdding. This 
option has now been given and the only delay that 
remains is registering the plans and agreement in the 
Land Registry Office, which may take several weeks. 
See Appendix B for Mr, Richmond's letter,? 

RECOMMENDATION ; That the time limit for conditions to be 

complied within, be extended from September 
11, 1976 to November 10, 1976. 


The City Manager RECOMMENDS that the foregoing recommendation of the 
Director of Planning be approved. 


8. Private Driveway Access between 6th and 7th Avenues 

The Director of Legal Services and the City Engineer report as follows: 

"This is to seek approval for a schenie to provide access to Lots 1 to 
5 and 14 to 20 of Block 294, District Lot 526, Plan 590 between 6th 
and 7th Avenues, east of Alder Street by way of a private driveway. 
The attached sketch will be helpful in following this discussion. 
The situation is this: the south 10 ft, of Lots 3, 4 and 5 have been 
dedicated as lane. But the City Engineer does not wish to create a 
lane in this block because such would be a deadend lane. However, 
the owners of Lots 14 to 20 wish to develop their property in such a 
way that lane access will be required. To provide this access but 
not so as to establish a public lane, the following arrangement has 
been agreed upon in principle. 

As a requirement of getting a development permit. Lots 14 to 20 
must dedicate the north 10 ft. thereof as lane to the City. It is 
proposed that these dedicated portions and the dedication portions of 
Lots 3, 4 and 5 be the subject of an encroachment agreement from 
the City in favoxir of Lots 14 to 20 for the purpose of blacktopping 
that area. The terms of this encroachment agreement are to include: 
the blacktopping is tO; be to City standards; the public is to have 
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free passage across the area; there will be no annual fee payable to 
the City; repairs to the lane surface and general liability created 
by the agreement is to be shared between the owners of Lots 14 to 20 
in the following proportions: 3/7 *s to Lots 14, 15 and 16; 1/7 to 
Lot 17; 3/7 *s to Lots 18, 19 and 20, Also the owners will make 
availcible an area for a turn-around as indicated on the attached 
sketch. 

To complete the lane from the dedicated portions to Alder Street, the 
owners of Lots 1 and 2 are allowing the south 10 ft. of their property 
to be blacktopped. To allow the various lots rights of passage over 
the south 10 ft. of Lots 1 and 2, each of the owners of the various 
surrounding lots will have to enter into a separate easement with the 
owners of Lots 1 and 2. However, these currangements do not concern the 
City. 

The City looks to making this lane public at some future time and so 
require an option over the south 10 ft, of Lots 1 and 2, This option 
is to be for 80 years and requires only nominal payment. However, the 
landowners granting this option really have no incentive to do so 
because they have not yet developed their property and accordingly 
they do not wish the optioned portion to be excluded from the floor 
space ratio calculations when and if these lots are developed at some 
time in the future. So as to ensure that the optioned portions of 
these lots are included within floor space ratio calculations, the 
option is not to be exercised by the City for twenty years or until a 
development permit is issued, whichever i^ the earlier. As well this 
option is to be registered prior to the private easements. 

The construction costs for all the blacktopping is the subject of an 
agreement between the various owners and does not concern the City. 

It is RECOMMENDED that the City complete the encroachment agreement 
emd the option as outlined in this report and otherwise to the 
satisfaction of the City Engineer and the Director of Legal Services." 

The City Manager RECOMMENDS that the foregoing recommendations be approved. 


FOR COUNCIL ACTION SEE PAGEfSj^OT,?^,^^ 
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FIRE AND TRAFFIC MATTERS 

RECOMMENDATION 

!• Transit Matters - Bus Stops and Relocation of Bus Terminus 

The City Engineer reports as follows: 

" I. Bus Stop on Marine Drive 

The existing bus stop pattern on Marine Drive in the vicinity of 
Boundary Road was established many years ago. The stops were located 
to service the occasional intersecting street or residence which existed 
at that time and yet provide a spacing of less than 1200' between stops 
as required by our Selective Stop Policy. Since that time, there has 
been sufficient development to warrant the addition of east and westbound 
stops at Bristol Street. These new stops would be approximately 600' east 
and west of the existing stops at Cromwell and Kinross Streets. 

II. Bus Stop on Main Street 

On Main Street, in the vicinity of 49th Avenue, the existing stops 
southbound are at A8th and 50th Avenues. A transfer movement has developed 
between the southbound Main Street service and the new 49th Avenue service. 
To facilitate this transfer movement, the stop on Main Street at 48th Avenue 
should be relocated to 49th Avenue. This represents an increase of about 
120' walking distance for a small number of users. 

III. Relocation of Bus Terminus from Nelson Street to Hornby Street 

Fast buses from Port Coquitlam (services 933 and 980) presently 
terminate on the southside of Nelson Street east of Burrard Street. 
A map showing the present routing is attached. In order to eliminate 
the potentially dangerous situation of buses crossing three lanes of 
eastbound traffic when making left turns at Hornby Street, as would 
occur when Nelson Street becomes one-way eastbound, it is proposed to 
relocate the terminus presently on Nelson Street. 

This situation has been reviewed jointly with B.C. Hydro officials 
and relocating the terminus to the eastside Hornby Street south of 
Nelson Street is most appropriate. Council's approval of a bus stop 
at this location is necessary before it can be used as the terminus. 

To conveniently get the Fast buses to the relocated terminus, it 
will also be necessary to reroute them one block further south via 
Burrard Street, Helmcken Street and Hornby Street (see attached plan). 
In this regard. Council's approval is sought to designate Helmcken 
Street between Burrard and Hornby Streets, and Hornby Street between 
Helmcken and Nelson Streets, as transit routes. 

Accordingly, it is RECOMMENDED that: 

A. bus stops be established on the north and south sides of Marine 
Drive at Bristol Street; 

B. the bus stop on the west side of Main Street at 48th Avenue be 
relocated to 49th Avenue; 

C. a bus stop be approved on Hornby Street at Nelson Street; 

D. Helmcken Street between Burrard and Hornby Streets, and Hornby 
Street between Helmcken and Nelson Streets, be designated 
transit routes." 

The City Manager RECOMMENDS that the above report of the City Engineer 
be approved. 

FOR COUNCIL AarON SEE PA6E(S} ..?Q3„™ 
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FINANCE MATTERS 


RECOMMENDATION 


1. Assessment and Taxation of 
Certain City-Owned Property 


The Director of Legal Services reports as follows: 


"The purpose of this report is to suggest that recommenda- 
tions be made to the Provincial Government in respect of 
certain provisions in the Assessment Act. 

Under Section 396 of the Vancouver Charter, real property 
vested in the City has always been exempt from taxation, 
notwithstanding that it might be occupied by someone other 
thcin the City. Accordingly the City could, and in fact 
does, lease property to charitable and other types of 
organizations for a nominal rent which does not provide 
for the recovery of any taxes. Virtually all commercial 
and industrial sites, as well as single tenancy residential 
sites leased for longer than a month, are leased on the 
basis that the City recovers a specific amount in lieu of 
the taxes as part of the rent. 

In 1974 the Provincial Government enacted the Assessment 
Act to replace the Assessment Equalization Act. Section 29 
of the new Act provided that land, owned by a municipality, 
which is held or occupied otherwise than by or on behalf 
of the municipality, is liable to assessment in the name 
of such occupier. This section is almost identical to 
Section 336 of the Municipal Act and thus is unlikely to 
cause municipalities any problem. 

On the other hand. Section 29 of the Assessment Act is 
applicable to the City of Vancouver and, unless something 
is done, it is going to cause substantial financial and 
administrative problems for the City, as well as some 
administrative and appraisal problems for the Vancouver 
branch of the Assessment Authority. To give cin idea of 
the magnitude of the problem the following is a list of 
specific sit'es and general types of properties which will 
be affected: 

Museum 
P.N.E. 

Art Gallery 

B.C. Hydro Bus Depot 

Family Court 

City Housing Corporation 

Collective Parking Lots 

Small surface parking lots 

Continental Hotel 

Resources Board Units 

Day Care Centres 

Lawn Bowling Greens 

Boys' Clubs 

600 - 700 Dwelling Units 
300 Hostel Units 

150 Commercial and Industrial Sites 

(some with multiple tenancies) 

Several thousand encroachments, easements 
and occupied widening strips 

Proposed Chinese, Italian and Indian 
Cultural Centres 
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Clause #1 continued ; 

For the past two years Section 29 has not caused a 
problem because \inder Section 24(5) of the Act, the 
Assessor is not obliged to assess lands that are exempt. 
However, it should be understood that the Assessment Act 
concerns itself solely with assessments and not taxation, 
and the obvious companion, legislation, namely some sort 
of taxation act, has not yet been enacted. It is reason- 
ably clear that a new taxation act will be presented to 
the Legislature in the near future, perhaps at the next 
session. It is also clear that such Act will make taxable 
everything that is assessable under the Assessment Act, 
i.e. the taxation provisions in the Charter will be repealed. 
In fact, detailed discussions have been held between the 
City and the Assessment Authority concerning how to deal 
with the problem occasioned by Section 29. 

When a new tcixation act is passed, the City will be faced 
with many administrative problems as will the Assessment 
Authority. In addition the City would presumably be 
obliged to rewrite most of our existing leases and land 
agreements in order that the lessee not pay taxes twice. 
This would involve several thousand agreements. 

The major problem, however, is financial, and it is two- 
fold. Firstly, in every case where Council has leased land 
to an organization for a nominal rent, i.e. cultural centres, 
day care centres, recreational and charitable organizations, 
etc., the organization would somehow have to raise the taxes 
or the City would have to make grants to enable them to pay 
the general, school and regional district levies. The second, 
and perhaps most important problem, is how would the City 
collect the tax money from its residential, commercial and 
industrial lessees? As stated earlier the City now generally 
collects an amount in lieu of taxes monthly in advance from 
its lessees as part of the rent. From a collection stand- 
point this presents no problem. Under the anticipated new 
system, the lessee would be in the same position as an 
owner of private property, but the City does not have the 
security of the tax-sale provisions. 

For example, a lessee could be in possession of City land 
for a full year before the taxes are even in arrears. If 
the lessee is a compamy which becomes bankrupt, or an 
individual who leaves the jurisdiction, the City collects 
no taxes at all, and in fact would be obliged to pay the 
school taxes out of general revenue. How are the taxes to 
be collected from a tenancy of less than a year or from a 
month-to-month tenant? By any analysis, a substantial 
amount of taxes which are now being collected would be lost. 

As far as I am aware there is only one good argument that 
could be made in favour of retaining Section 29 in its 
present form, and that is uniformity; i.e. the City should 
be in the same position as all other municipalities. My 
answer is, that given the historical differences in the 
legislation, the City has ordered its affairs in a manner 
that will be very difficult to change. Furthermore, such 
an argxoment is not very compelling when the consequence 
is a demonstrable loss of legitimate tax revenue. 

A simple solution to this problem is to amend the Assess- 
ment Act to provide that Section 29 is not applicable within 
the City of Vancouver. 

It is therefore recommended: That Council urge the Pro- 
vincial Government to amend Section 29 of the Assessment 
Act as indicated above, either at the next session of the 
Legislature, or concurrently with the introduction of any 
new taxation act. " 

THE CITY MANAGER RECOMMENDS the foregoing report of the Director 

of Legal Services be approved. 

^ Cont'd . . . 
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2. False Creek Residential Ground Leases 

The Director of Finance and the Pro.iect Manaaer, False Creek Development^report as 
follows: 

"On July 29, 1975, Council approved the terms of the residential ground leases 
in False Creek. Included in those terms was the provision that rent and 
taxes would commence upon the earlier of substantial completion of the 
structures, or July. 1, 1976. 

With respect to Lots 5, 7 and 25, which are market residential developments 
being developed by Frank Stanzl Construction Ltd., the City has not yet prepared 
the leases for presentation to the lessee. 

The reasons for delay in presentation of the ground leases are numerous, 
related in part to the volume and complexity of the legal documents, developer 
delay in proceeding with design and delays occasioned by actions of developers 
of adjoining properties. 

The construction on Lot 5 has reached the second floor (of a seven storey 
structure) and construction has not yet commenced on Lots 7 and 25. 

It is anticipated that the lease for Lot 5 will be presented to the lessee 
in September and the leases for Lots 7 and 25 in October. 

It is RECOMMENDED that: 

a) The ground rent and taxes for Lot 5 be waived until the earlier 
of the date of execution of the lease by the parties, or 
September 15, 1976. 

b) The ground rent and taxes for Lots 7 and 25 be waived until the 
earlier of the dates of execution of the leases by the parties, 
or October 15, 1976." 


The City Manager RECOMMENDS that the foregoing recommendations 
of the Director of Finance and the Project Manager, False Creek 
Development, be approved. 


CONSIDERATION 


3. Purchase of Steinway Grand Piano for 
the Orpheum Theatre 

The Manager of The Queen Elizabeth Theatre reports as follows t 

"On July 13, 1976 Vancouver City Council approved an amount of $90,900«00 for 
start>ap costs for The Oxpheum Theatre, Item (f) of the list of requirements 
is the purchase of two pianos for a total of $234300»00* In anticipation, 
a Steinway Grand Piano, Model B, 9 feet, has been placed on reserve in 
New York at a delivered price F.O.B. The Orpheum Theatre of $21,560,50 
including 7% Provincial Sales Tax. The selection date by a distinguished 
artist is set for September 29, 1976o Ancillary items of an artist's bench, 
Mobileer Transporter and Piano Cover will be a separate purchase as part 
of Stage Equipment and Furniture, This leaves an amount of $1,739»50 for 
the purchase of the Rehearsal Piano, 

The selection of the Steinway Piano rather than that of another maker is 
made on the basis that ths majority of famous pianists are under contract to 
play only on a Steinway and their contracts require that a Steinway be provided 
for their concerts. To provide any other make of piano is futile because of 
the contractual arrangements of the artists, 

A very few artists have contractual arrangements with other piano makers. 
Their local representatives provide the comert piano for them tuned and 
delivered to our stage. 

It is recominended that the purchase of a Steinway Concert Grand Piano for 
The Oxpheum Theatre be approved not only having consideration of the require- 
ments of the majority of world famous pianists who will be performing in The 
Orpheum Theatre but also on tiie basis of the excellence of manufacture and 
fine quality of tone of the Steinway pianos* 
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Comments of the Director of Finance 

The Director of Finance advises that the direct purchase of a 
Steinway piano from a specific supplier is not in accordance 
with the purchasing policies and procedures laid down by City 
Council, namely - 

.1) the purchase and/or arrangements for supplies and 

services are to be carried out by the City Purchasing 
Agent, not by the user departments. In this case, the 
Theatre Manager made preliminary arrangements with a 
company without the knowledge of the City Purchasing 
Agent. 

2) In accordance with Council's policy, items of this 

nature or value are normally called for by tender. The 
City Purchasing Agent advises that there is sufficient 
time to call for tenders on the normal basis, and 
report to City Council the results thereof by 
September 21, 1976." 

The City Manager submits this report for Council CONSIDERATION, 
noting the comments of the Director of Finance. 


FOR COUNCIL ACTION SEE ?hQl{S)3.W.:3JP 
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STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEA/ELOPMENT . 
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SEPTEMBER 3, 19 70 
Clause 1 Continued 

The Director of Planning and the Director of Social Planning/ 
Comniunity Development advised the Committee of the processes 
and techniques that the Departments are utilizing at the present 
time to involve local representatives of the neighbourhoods and 
communities. The Director of Planning advised that if Council 
wished more liaison developed between the Department and the local 
neighbourhoods and communities, more staff would be required by 
the Department. 

The Director of Social Planning/Community Development advised 
that his Department is also involved in this matter and use 
planning models to arrange the liaison. The Director of 
Social Planning/Community Development referred to the planning 
model developed for the Britannia Community Services Centre as 
an example of the use of this type of planning model. 

Your Committee discussed this matter with the Department re- 
presentatives and 


2. Planning Department Reports to Council: 
Major Issues 


On July 9th the following Resolution was submitted for Council 
consideration for its meeting that date: 

"THAT the Planning Department be instructed to amend methods 
of reporting to Council on major issues, such as Gastown, 
so that 


are clearly set out for Council's consideration." 

Council directed that the Resolution be referred to the appropriate 
Standing Committee and it was considered by this Committee. 

The Director of Planning spoke to the matter and the proposed 
instructions contained in the referred Resolution. He pointed 
out that the major reports issued by his Department over the 
past several years had contained the information on background 
information, policy questions and alternative action programs and 
that if Council so desired, these sections could be more clearly 
defined but that the Department was supplying this information 
in its present report format. The Committee discussed the matter 
and 


RECOMMENDS that the report of the Director of Planning 
Director of Social Planning/Community Development be re 



(a) 
(b) 
(c) 


background information 
policy questions, and 
alternative action programs. 


RECOMMENDS that the manner of reporting presently being employed 
by the Planning Department be continued. 
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Demolitions 

The Supervisor of Property & Insurance reports as follows :- 

"I have received and opened quotations from various 
contractors for demolition of the structures listed below 
and have awarded the contract to the low bidders as noted; 


Property 

1845, 1859-1869-1881 
West Georgia Street 


511 East Georgia 
Street 


Project 


Successful 
Bidder 


City to 
Pay 


Code No. 


Harbour Park Merchants 
Development Contractors 

Ltd. 


Property 

Endowment 

Fund 


Kay j ay 
Wrecking 
Co . Ltd . 


$24,235.00 3725 


720.00 4749 


The above contracts have been confirmed by the City Manager 
and are reported to Council for INFORMATION." 

The City Manager submits the foregoing report of the Supervisor 
of Property & Insurance to Council for INFORMATION. 


FOR COUNCIL ACTION SEE PAGE(S) 



MANAGER'S REPORT 

August 26, 19 76 

TO: Vancouver City Council 

SUBJECT: Water Street Beautif ication Project 
CLASSIFICATION: INFORMATION 


The City Engineer reports as follows: 

"The Water Street Beautif ication Project was completed one year ago and has 
resulted in a major improvement in this section of Gastown. The design of the 
street improvements included a number of new and innovative materials and features 
for road and sidewalk surfaces. 

Council has been advised on other occasions that substantially higher maintenance 
costs are involved with these special materials. (A comprehensive report on mainten- 
ance costs for Beautif ication projects will be submitted later this year.) This report 
is to inform Council that unanticipated early maintenance is to be carried out on 
portions of Water Street. 

When interlocking concrete pavers were selected as the roadway surfacing 
material, it was expected that there would be a limited amount of controlled cracking 
above the joint interfaces in the underlying base slab. However, the surface cracking 
has proceeded to a greater extent than was originally anticipated and some maintenance 
work is now required to rehabilitate the damaged areas and curtail further cracking. 

The maintenance program will be undertaken this Fall and completed in the Spring 
of 1977. This work is outside the construction contract and funds are available in 
the City's share of the Water Street Beautification appropriations." 

The City Manager submits the above report of the City Engineer to Council for 
INFORMATION. 


council Aam see pace(si.M. 
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MANAGER'S REPORT 

DATE August 23, 1976 

VANCOUVER CITY COUNCIL 
SUBJECT : Mobile Equipment - Pacific Centre Garage 

CLAS S I F I CAT I ON : RECOMMENDATION 

The City Engineer reports as follows : 

"As a result of the opening of the Block 42 section of the Pacific Centre 
Garage, the City is now operating a large complex, covering two City blocks, and 
on two levels. There are 1556 parking stalls provided in the garage, served by 
approximately 12,000 feet of aisle. It is desirable, therefore, that some form 
of mobile equi pment be provided in order that the operators and ' trouble shooters ' 
can quickly travel to any part of the garage where they are needed. This unit 
could also be used for transporting equipment such as replacement gates and for 
removing stalled cars which are blocking the aisles or ramps. Such a unit would 
also speed up service to the public in cases of parkers failing to recall where 
they parked their car, thereby requiring a search of the garage; or the parker's 
car battery is dead and requires a jump cable start. 

Since the opening of the garage, we have been experimenting in this 
regard through the use of a small electric golf cart on rental, with the cost 
being charged against the operating costs of the garage. This unit is not 
satisfactory since it is neither properly equipped nor of sufficient power to 
provide adequate service. 


As a result, the Engineering Department has tested and evaluated a heavy 
duty electrical truck against domestic Bronco and foreign import type pick-up 
trucks and has concluded that the electric truck is cheaper and would service 
adequately our needs in the garage. It has sufficient power to push cars up the 
ramps and Ls small enough that it does not take up valuable parking space in the 
garage. For the electric truck, maintenance costs are cheaper than for domestic 
or foreign pick-ups. 

The following is a cost comparison: 


Vehicle Completely Equipped Capital Cost 

Electric $4,800 
Domestic Pick-up $6,000 
Import Pick-up $5,500 


Annual Operating & Maintenance Costs 

$ 500 plus electric power 

$1,600 

$1,500 


The D.P.C., operators of the garage, have taken part in the tests and 
they agree that the heavy duty electric truck would be adequate for their needs. 


The Director of Finance advises that, if this purchase is approved, the 
funds should be taken from the Parking Sites Reserve Fund. 


The City Engineer RECOMMENDS that: 


The sum of $4,800 be allocated from the Parking Sites Reserve 
Fund for the purchase and equipping of the heavy duty electric 
truck for service in the Pacific Centre Garage." 

The City Manager RECOMMENDS that the above report of the City Engineer 
be approved. 


FOR COUNCIL ACTION SEE PA6E(S) . .9ZQ_ 



MANAGER'S REPORT 

August 23, 1976 

TO: Vancouver City Council 

SUBJECT: Sale of Property 

I 

i CLASSIFICATION: Recommendation 


The Supervisor of Property & Insiarance reports as follows: 

'"L'he following residential lots were approved for sale by Council 
on March 23, 1976, (In Camera). Accordingly, tenders were called 
on August 3, 1976, for the purchase of these lots and, under 
authorization of the Property Endowment Fund Board, for the 
purchase of the industrial site. Tenders closed at 9:30 A.M., 
August 23, 1976, and were opened in public. 


Recommended that the following offers to purchase be 
accepted and approved under the terms and conditions 
set down by Council, being the highest offer received. 


1. Single-family Residential Lots 17 to 22 incl., except 

the N. 10 feet of each Lot, South 1/2 Block 88, T.H.S.L. 
Plan 2813 Amended. All Lots approx. 33' x 106*. 

Purchase 

Lot Name Price Terms 


17 ex. N. 10' 

18 ex. N. 10' 

19 ex. N. 10' 

20 ex. N. 10' 

21 ex. N. 10' 

22 ex. N. 10' 


Vesta Construction Ltd. 
11 11 II 

Kline Brothers Realty 

II n n 

II II II 

II II II 


$36,350.00 City terms 

$35,650.00 " " 

$35,450.00 

$35,350.00 

$35,250.00 

$34,800.00 


2. Industrial Site (M-1 Zoning), Lot C of Lots 2 to 8, 
17 to 20, 22 and 23, Block 270, D. L. 526, Plan 9227. 
Irregular shape - approx. size: 8,240 sq. ft. 

Purchase 

Name Price Terms 


Victor Properties Ltd. ) 

Harmor Properties Ltd. ) $98,500.00 City Terms " 

G. Gordon Karsgaard Enterprises Ltd. ) 


' The City Manager RECOMMENDS that the foregoing recommenda - 
! tion of tljB Supervisor of Property & Insurance bf^ approved. 


FOR COUNCIL ACTION SEE PAGE(S) 



MANAGER'S REPORT 

August 21, 19 76 

TO: Vancouver City Council 

SUBJECT: Contract for Supply and Delivery of Vitrified Clay 
Sewer Pipe and Fittings 

CLASSIFICATION: RECOMMENDATION 


The City Engineer, Purchasing Agent and Director of Legal Services report 
as follows: 

"On July 13, 1976, Council approved the award of the annual supply contract 
for vitrified clay sewer pipe and fittings to IXL Industries Ltd. of Medicine 
Hat, Alberta. This firm has not held this supply contract at any time in the 
past. 

This firm has been unable to meet delivery requirements. To date only 
5% of the pipe orders have been delivered and no fittings have been received. 

Our existing stocks are now depleted to the point where pipe supply has 
become critical. We have been unable to obtain satisfactory deliveries from 
IXL; they have not been able to meet any of their "confirmed" delivery dates, 
and communication with them has been unsatisfactory. 

We have five construction crews and twelve connection and catch basin 
,. crews, representing a total work force of 180 men, who require daily supplies 
! of clay pipe. One lost day due to lack of pipe represents a cost to the 
City of approximately $15,000 to cover the labour force only; this does not 
include such costs as equipment rental or other miscellaneous costs. 

In view of the serious nature of this problem, the Purchasing Agent issued 
on August 27th, notice to IXL Industries to deliver a substantial specified 
i quantity on or before September 10, 1976. The contractor has been advised that 
failure to deliver this complete shipment will result in immediate cancellation 
of the contract in accordance with the Default clause of this contract. 

The second low bid meeting specifications for this contract was re- 
ceived from Flex-Lox Industries Ltd. of Abbotsford, B.C. who have always 
supplied our clay pipe in the past. As reported in the City Manager's 
report of July 9, 1976, bids from these two firms were as follows: 


Tenderer 

Total Price 

Adjusted for 
Local Content 

IXL Industries 
Flex-Lox Industries 

$223,768.92 
$369,306.09 

$350,840.75 

Difference in bid price 

$145,537.17 



After allowing for extra costs for laying, stock and repair couplings, the difference 
in bid price was determined to be $95,000.00. 


The City Engineer, Purchasing Agent and Director of Legal Services 
RECOMMEND: 

A) that Council approve the Purchasing Agent's action in the cancellation 
of this contract with IXL Industries Ltd. should they fail to meet the 
September 10th delivery deadline. 


Cont'd . 


- 2 - 


B) that, if IXL Industries defaults, the contract for supply and 

delivery of vitrified clay sewer pipe and fittings be awarded to 
Flex-Lox Industries Ltd., the second low bidder, at a total cost 
of $369,306.09 based on estimated requirements for the next one 
year period." 


The City Manager RECOMMENDS that the recommendations of the City 
Engineer, Purchasing Agent and the Director of Legal Services be approved. 


FOR COUNCIL ACTION SEE PAGE{S) 
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MANAGER'S REPORT 


DATE: August 27. 1976 


TO: 

SUBJECT; 


VANCOUVER CITY COUNCIL 

Project Turn Down Traffic Volume - 

City Sponsored Carpool Parking Incentives 


CLASSIFICATION: RECOMMENDATION 


The City Engineer reports as follows: 


"INTRODUCTION 


Project Turn Down Traffic Volume, the City's program to 
reduce traffic congestion by encouraging the formation of commuter 
carpool s and the adoption of variable work hours by downtown 
organizations, enters its full scale demonstration phase in mid- 
September. The project will be widely publicized in the media and 
contact with downtown employers is already well under way. 

The purpose of this report is to recommend that incentives 
in the form of reduced parking rates and preferential parking loca- 
tions be offered to carpool s of 3 or more persons in Downtown 
Parking Corporation garages. 


BACKGROUND 


A preliminary analysis of the pilot phase of this project 
and of similar projects carried out elsewhere indicates that the 
success of any carpool ing program depends directly on the effectiveness 
of incentives offered to carpoolers. Commuters driving their own 
vehicle to work will be reluctant to give up their independence and 
form a carpool if there is no direct personal benefit of some sort 
in so doing. 

Various types of public incentives can be offered to 
encourage the formation of carpool s. Most typically these fall into 
two broad categories -- priority highway treatments and parking related. 
In Vancouver, opportunities for providing preferential highway treat- 
ments for carpoolers in the form of reserved lanes or reduced tolls 
are limited, due to the lack of urban freeways leading directly 
downtown. As a result, parking measures are potentially the most 
effective incentives for carpool ing in the City of Vancouver. 

It is recommended that two measures be offered on an experimental 
basis to encourage carpool ing: 1) provide reduced parking rates in 
effect Mondays through Fridays only for carpool s of three or more 
persons as outlined in Schedule A, and 2) set aside a number of the 
better-located spaces within the garages designated for pools until 9 A.M., 
after such time spaces so designated could be used by any vehicle. 
It is proposed that these measures be in effect through December 31, 
1977 which is coincidental with the Project's duration. 

This recommendation is very much in keeping with Council's 
policy of reducing commuter parking downtown. By having three persons in 
one vehicle, the spaces of two other commuters, in theory, are no longer 
required for commuting purposes, and can be used by transient parkers 
instead. 


63-MLH-75 
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The administration of the program would be as follows: 

Members of carpools of 3 or more persons will apply to Project 
Turn Down Traffic Volume staff for certification. Project staff upon 
verification of a bona-fide 3 person or more carpool will assign a carpool 
number to each pool and notify the DPC to issue a decal val id for use in 
the applicable DPC lots. This decal may be transferred from vehicle to 
vehicle in a carpool depending on which member is doing the driving on any 
given day. Upon entering or leaving a garage, the decal will be displayed 
in a manner clearly visible to the lot attendant in order to be eligible 
for the carpool rate. To preclude multiple usage, the attendant will 
each day note the carpool ID number. Before 9 A.M., vehicles with these 
decals will be permitted to park in the designated spaces. All vehicles 
without decals will be required to park elsewhere in the garage. Violators 
will be warned. After 9 A.M., any vehicle may park in these designated 
spaces. 

Decals will be reissued monthly by the DPC. Recertification of 
each carpool will be required on a quarterly basis, and the program will 
be effective Mondays through Fridays only. 

The revenue implications to the DPC of adopting these measures 
have been examined. The adoption of these measures would result in no 
loss of overall parking revenue, based on rates approved August 10, 1976. 

The City Engineer RECOMMENDS: 

A) Council approve the proposed special rate schedules for carpools of 
three or more persons applicable Mondays through Fridays only as out- 
lined in Schedule A and to be administered as described above, through 
December 31 , 1977. 

B) That these rates be implemented as soon as possible in order to 
coincide with the Project's overall publicity campaign scheduled 
to commence in mid-September. 

C) The maximum number of parking decals issued for carpool usage be 
determined by the City Engineer as warranted by demand." 

The City Manager RECOMMENDS that the above report of the 
City Engineer be approved. 


FOR COUNCIL ACTION SEE PAGE(Sl..9A 


PART REPORT TO COUNCIL 


STANDING COJBIITTEE OF COUNCIL 
ON 

HOUgiNG AND ENVIRONMENT 
August 26, 1976 

A meeting of the Standing Committee of Council on Housing and 
Environment was held on Thursday, August 26, 1976, at 1:30 p.m. in 
the No. 1 Committee Room, Third Floor, City Hall. 


PRESENT: 


Alderman Harcourt, Chairman 
Alderman Bird 
Alderman Boyce 
Alderman Cowie 
Alderman Rankin 


CLERK: 


J . Thomas 


RECOMMENDATIONS : 

1. Housing Registry and Relocation Services 

City Council on June 1, 1976, when approving additional 
interim funding to September 30, 1976, to ensure continuation of 
the housing registry and relocation services program operated by 
the Red Door Rental Aid Society and Y.W.C.A. Rooms Registry, 
instructed the Director of Social Planning to report back with 
statistics on the operation of the two agencies. 

The Committee had for consideration a Manager's Report dated 
August 20, 1976, (circulated) in which the Director of Social 
Planning reviewed the history of City involvement in housing registry 
and relocation services and outlined the steps taken to ensure 
continuation of the program when cost-sharing support was withdrawn 
by the Provincial Government in April, 1976. The report pointed out 
the City's financial involvement during the period September, 1974 
to September, 1976, totalled $122,795.66, $56,000.00 being granted 
during 1976 for two, three-month interim grants. After presenting 
a statistical analysis of performance showing applications, referrals, 
placements, and vacancy listings based on data presented by the 
Red Door and Y.W.C.A., the Director of Social Planning referred to 
unsuccessful efforts by the City to convince the Provincial 
Government to reconsider its withdrawal of supportive funding in 
view of the valuable service offered by the agencies to welfare 
families, senior citizens, and handicapped persons. Reference was 
also made to a meeting on August 17, 1976, when the Board of 
Directors of B.C. Housing Management Commission reviewed the City's 
request for its participation in cost-sharing the program and 
forwarded resolutions for the consideration of the Minister of 
Housing expressing support for housing registry and relocation services 
and recommending the Commission develop a sound, working relation- 
ship with the Red Door and Y.W.C.A. to ensure all qualified applicants 
referred by the two agencies be given consideration for public 
housing. 

The report of the Director of Social Planning concluded by 
recommending the City not continue to assume the full cost of the 
housing registry and relocation service programs operated by the 
Red Door and Y.W.C.A. 

Mr. R. Kalapinski, Social Planner, reviewed the report with the 
Committee and representatives of the two agencies were present. 

During discussion. Committee members expressed concern that the 
Provincial Government, while utilizing the services of the two 
agencies, vas abrogating financial responsibility. It was felt 
the City should not carry the financial burden alone and efforts to 
secure a funding commitment from the Provincial Government should 
be renewed. 


Cont'd , . . 
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Part Report to Council 
Standing Committee of Council 
on Housing and Environment 

August 26, 1976 2 

Clause 1 Cont'd 

Following discussion it was 
RECOMMENDED , 

A. THAT interim funding for housing registry and relocation 
services be extended for a further period of three months 
to December 31, 1976, in the amounts of $18,000 - Red Door 
Rental Aid Society and $10,000 - Y.W.C.A. Rooms Registry. 

B. THAT the Minister of Housing be requested to meet with the 
Standing Committee on Housing and Environment in Vancouver 
for joint discussions on the future of housing registry and 
relocation services in the City. 

2 . L.I. P. Grant Program - Marpole-Oakridge Area Council 

The Committee received an oral presentation by Ms. Pam Hall 
on behalf of Marpole-Oakridge Area Council requesting sanction and 
support for the Area Council's application for a grant under the 
Federal Local Initiatives Program for 1976-77. Ms. Hall advised 
the grant would finance the clean-up of the undeeded City-owned 
parkland at the foot of Angus Drive and a number of small playgrounds 
in the Marpole-Oakridge area. 

Following discussion it was 

RECOMMENDED 

THAT Marpole-Oakridge Area Council L.I. P. grant 
application for a parks clean-up project be sanctioned 
and supported; 

FURTHER THAT the above parks clean-up project be 
co-ordinated with Park Board staff. 


FOR COUNCIL ACTION SEE PA6E(S) !?/Z. 
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STAJ^DING COMMITTEE OF COUNCIL 

OF PLANNING AND DEVELOPMENT 3 

SEPTEMBER 3, 19 70 


3. Major Rezoning Applications and 
Sociological Implications 

At the Council meeting on July 21, the following Resolution 
was submitted as Notice: 

"THAT the Social Planning Department be asked to report on 
major rezoning applications as to the sociological 
implications . " 

Council on that date referred the Notice to this Committee. 

The Director of Planning and the Director of Social Planning/ 
Community Development both spoke to the matter, pointing out 
that the sociological implications of major rezoning applica- 
tions were considered and reported on by the various depart- 
ments involved at the Technical Planning Board level and as 
examples of this referred to the report submitted by the 
Planning Department re R.M.4 Zoning Report submitted to Council 
in 1965. Another example mentioned was the report dealing with 
the requested rezoning of the lands near Angus Drive, South- 
west Marine, North Arm of the Fraser River. 

It was agreed that the Director of Social Planning/Community 
Development report should be simultaneous with and not 
separated from the reports of other departments dealing with 
major rezoning applications. It was agreed that it was 
necessary for Council to have the information on the possible 
effects of the patterns of living which would occur as a 
result of major rezonings. 

The Committee discussed this matter at some length and 

RECOMMENDS that on all reports going to Council covering 
major rezoning applications the sociological implications 
be reported on and that the section of the report dealing 
with sociological implications be so identified. 


PART II 

The following action of the Committee is submitted to Council 
for information. 

INFORMATION 

4 . Strathcona Area Rehabilitation Project 

Under date of July 31, 1970, the Board of Administration 
submitted an Information Report to Council on the Strathcona 
Area Rehabilitation Project. Council on August 4th, when 
considering the report referred the matter to this Committee 
to receive a report reference from the Director of Social 
Planning/Community Development. The Director of Social 
Planning/Community Development was present at this meeting 
and advised that the final report on the rehabilitation of 
homes in the two-block area should be available on October 
15th. 


Cont'd. 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


August 26, 1976 


A meeting of the Standing Committee of Council on Finance 
and Administration was held on Thursday, August 26, 1976, at 
1:30 p.m., in the No. 3 Committee Room, third floor. City Hall. 


PRESENT ; Alderman Volrich, Chairman 
Alderman Kennedy 
Alderman Marzari 
Alderman Sweeney 

ABSENT ; Alderman Bowers 

CLERK; G. Barden 


Mr. J.J. Johannsen, Executive Director, Festival Concert 
Society, reported that the Society would like to present a 
series of Sunday Coffee Concerts commencing in September in 
the Queen Elizabeth Playhouse. The Society has requested the 
City grant an amount of $3,000 estimated to be 50% of the amount 
of rental the Society would have to pay the City for the use of 
the Queen Elizabeth Playhouse. 

The Director of Social Planning reported that he would like 
to review the submission and it was 

RESOLVED 

THAT the matter be referred to the Director of Social 
Planning for consideration and report back to the 
Committee on September 9, 19 76. 


RECOMMENDATION & CONSIDERATION 

2 . Harbour Park Plebiscite Wording 

On July 27, 1976, City Council passed the following motion; 

"THAT the following wording of the ballot, as proposed by the 
Save the Entrance to Stanley Park Committee, be approved in 
principle, after the inclusion of the amount involved, and 
the appropriate City officials report on the legality of the 
wording ; 

'Do you wish to retain in the public domain the 
City of Vancouver's present ownership of the 
Harbour Park site between Gilford and Denman 
Streets?'" 

The Committee discussed the wording of the ballot with Civic 
officials and the amount to be included in the wording. It was 
noted that the total cost related to the development site between 
Gilford and Denman Streets is $4,840,300 made up as follows; 


INFORMATION 


1. 


Festival Concert Society - 
Cultural Grant Request 


Original Cost 
Interest on Loan 
Taxes (Distributed by 


$4,421,300 
250,000 


Area) 


108,500 
25,500 
35,000 


Miscellaneous Costs 
Final Demolition 


TOTAL 


$4,840,300 
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Clause 2 continued 

It was felt by some Committee members that the taxes should 
not be included in the total amount of the ballot. 

The Committee noted that the Harbour Park property had been 
purchased with the full intent of allocating funds to purchase 
it and recouping the funds by the sale of a piece of the property 
for development. Now, the Council will be asking the public 
whether or not they wish to retain all of the property and the 
Committee was concerned that the ballot could not contain enough 
information so that the public would be clearly aware of what 
they were voting on. It was agreed that an information brochure 
would be circulated to the public outlining the background of the 
development site after submission to the Committee and Council 
for final approval. 

Following further discussion, it was 
RECOMMENDED 

A. THAT the following wording be approved for the Harbour 
Park site ballot: 

"Do you wish to have the City retain its ownership 
of the Harbour Park site between Gilford and 
Denman Streets by the use of $4.84 million from 
reserve funds?"; 

FURTHER THAT the City Clerk be instructed to take all 
necessary action to place this plebiscite before the 
electorate concerned. 

The following motion resulted in a tie vote and is therefore 
submitted to Council for consideration: 

B. THAT the amount of the taxes on the site be removed from 
the total amount included in the ballot. 


RECOMMENDATION 

3« 1977-81 Five Year Plan Ballots 

The Committee considered a Manager's report dated August 13, 

1976, on proposed wordings of the four 1977-81 Five Year Plan 
ballots. 


The Committee discussed the wordings and suggested certain 
changes be incorporated by the Director of Finance following 
discussion with the Director of Legal Services, the Park Board 
and the City Engineer. Also, it was agreed that the top of each 
ballot should clearly indicate the subject the public will be 
voting on. 

The Superintendent of Parks stated that the Park Board would 
support all of the four ballots and hoped that City Council would 
also be unanimous in their support. 

The Chairman stated that he would arrange a meeting with the 
City's public relations consultant on the Five Year Plan plebiscites, 
the Superintendent of Parks and the City Engineer to see how elected 
people can most effectively become involved in the publicity of the 
plebiscite. 

Following further discussion, it was 


cont ' d . 
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Clause 3 continued 
RECOMMENDED 

A. THAT the wordings of the ballots be approved as discussed, 
and the Director of Finance report to Council on the 
revised wordings of the ballots following discussion with 
the Director of Legal Services, the Park Board and the 
City Engineer. 

B. THAT these Five Year Plan plebiscites be put to the electorate 
under Section 245 of the ChaTrter and the City Clerk be 
instructed to take all necessary action in connection therewith. 


The meeting adjourned at approximately 3:20 p.m. 


FOR COUNCIL ACTION SEE mi{%)Ql2z93 


CITY OF VANCOUVER 
SPECIAL COUNCIL - SEPTEMBER 2, 1976 
PUBLIC HEARING 

A Special Meeting of the Council of the City of Vancouver 
was held on Thursday, September 2, 1976, at 7:30 p.m., in the 
Council Chamber, third floor. City Hall, for the purpose of 
holding a Public Hearing to amend the Zoning and Development 
By-law. 

PRESENT: Mayor Phillips 

Aldermen Bird, Boyce, Cowie, Harcourt, 
Kennedy, Marzari and Rankin 


ABSENT: Alderman Bowers 

Alderman Sweeney (Civic Business) 
Alderman Volrich 


CLERK TO THE COUNCIL: G. Barden 


COMMITTEE OF THE WHOLE 


MOVED by Aid. Rankin, 
SECONDED by Aid. Bird, 

THAT this Council resolve itself into Committee of the 
Whole, Mayor Phillips in the Chair, to consider proposed 
amendments to the Zoning and Development By-law. 


- CARRIED UNANIMOUSLY 


1. Rezoning - N/W Corner Harold 
Street and School Avenue 


An application has been received from Mr. Harry LeBlond, 
Architect, on behalf of the J.W. Smith Foundation to rezone 
Lots 1-6, Block 37, D.L. 37, being the north-west corner of 
Harold Street and School Avenue from (RS-1) One-Family Dwelling 
District to (CD-I) Comprehensive Development District. 

The CD-I By-law will restrict the form of development as 
follows : 


Uses : Senior Citizen Housing containing 

dwelling units, recreation room, 
coffee bar, lounge, storage area, 
off-street parking and loading, and 
customarily ancillary uses. 

Floor Space Ratio : Not to exceed a gross floor space 

ratio of 2.0. 

Height: Not to exceed 100 feet nor 12 storeys 

plus a basement. 

Off-street Parking : One space for every six units shall be 

provided. 

And subject to the following: 

The detailed scheme of development shall be approved 
by the Director of Planning following further advice 
from the Urban Design Panel, having due regard to 
overall design the provision of usable outdoor open 
space, provision and maintenance of off-street 
parking, loading and garbage collection facilities. 

The application was approved by the Director of Planning and 
the Vancouver City Planning Coirunission. 

The Chairman called for speakers for or against the 
application and the following addressed Council on the matter: 
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Rezoning - N/W Corner Harold Street 
and School Avenue (cont'd) 


Mrs. Betty-Ann Fenwick, Killarney-Champlain Citizens for 
Action, expressed concern on behalf of the citizens 
regarding transit planning at the Joyce Road Bus Loop, 
services for seniors in the whole area and the widening 
of School Avenue and improvement of all streets in the 
area. 


Mrs. S. Gronberg was concerned about the parking. 

Ms. Diane Matters was concerned about the traffic problems 
generated by the construction period and whether the 
Council had looked at using CMHC funding for this project 
against overall development in the City. 

MOVED by Aid. Rankin, 

THAT the following amendments of the Director of Planning 
be approved: 

(a) that the floor space ratio be amended not to 
exceed 2.0 


(b) that Plan Z-193A be amended by deleting Lot 7, 
Block 37, D.L. 37. 


- CARRIED UNANIMOUSLY 


MOVED by Aid. Rankin, 

THAT the foregoing application by J.W. Smith Foundation be 
approved as amended. 

- CARRIED UNANIMOUSLY 


2. Proposed Rezoning of Various (RM-3) 
Multiple Dwelling Districts to 
(RM-3A) Multiple Dwelling District 

An application has been received by the Director of Planning 
to rezone the following (RJl-3) Mdltiple Dwelling District to 
(RM-3A) Multiple Dwelling District to prevent highrise development 


(a) Mount Pleasant 

(b) Marpole 

(c) Strathcona 

(d) Oak Street 

(e) Heather Park 

(f) Gamble Street 

(g) Little Mountain 

(h) Nanaimo/Grandview 

(i) 21st and Eraser 
(j) Pender/Renfrew 

(k) Kerrisdale - S/E Corner of 41st and Marpole 

- East Boulevard between 42nd and 43rd 

- East Boulevard between 48th and 49th 
(1) Fairview Slopes - N/S of 10th Avenue between Laurel 

and Willow 
- S/S of 10th Avenue between Heather 
and Ash Streets. 


Under the (RM-3) Multiple Dwelling District Schedule the 
height of a building may be 120 feet whereas under the 
(RJ1-3A) Multiple Dwelling District Schedule the height of 
a building may not exceed 35 feet unless the Director of 
Planning, in his discretion, permits an increase to 40 feet. 
All other regulations of the two District Schedules are 
identical. 


The application was approved by the Director of Planning 
and the Vancouver City Planning Commission. 
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Proposed Rezoning of Various (RM-3) Multiple 
Dwelling Districts to (RM-3A) Multiple 
Dwelling District (cont'd) 

The Chairman called for speakers for or against the 
application and the following addressed Council on the matter: 

Mr. D. Boudreau, COPE, Mt. Pleasant Branch, favoured the 
rezoning and suggested that Council consider a rental 
subsidy plan for all age groups. 

Mr. E. Diano, Marpole-Oakridge Area Council, also favoured 
the rezoning. 

MOVED by Aid. Bird, 

THAT the foregoing application of the Director of Planning 
be approved. 

- CARRIED UNANIMOUSLY 

3. Text Amendment to the Height Provisions 
of the (RM-2) Multiple Dwelling District 
Schedules 

An application has been received from the Director of 
Planning to amend the text of the (RM-2) Multiple Dwelling 
District Schedules by deleting Section 1(B) and substituting 
in lieu thereof the following: 

"On any site the height of a building shall not 
exceed 35 feet. The Director of Planning may, 
in his discretion, permit an increase of the 
height of a building to a height not to exceed 
40 feet." 

Under the (RM-2) Multiple Dwelling District Schedule, the 
height of a building shall not exceed 100 feet at present. 

The application was approved by the Director of Planning 
and the Vancouver City Planning Commission. 

The Chairman called for speakers for or against the 
application and no one appeared. 

MOVED by Aid. Rankin, 

THAT the foregoing application of the Director of Planning 
be approved. 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Harcourt, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Rankin, 
SECONDED by Aid. Bird, 

THAT the report of the Committee of the Whole be adopted and 
the Director of Legal Services be instructed to prepare and bring 
in the necessary amendments to the Zoning and Development By-law. 

- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 8:00 p.m. 

***** 


The foregoing are Minutes of the Special Council Meeting 
(Public Hearing) of September 2, 1976, adopted on 
September 21, 1976. 



CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 


A regular meeting of the Council of the City of Vancouver 
was held on Tuesday, September 21, 1976, in the council Chamber, 
Third Floor, City Hall, commencing at 2:00 p.m. 

PRESENT ; Mayor Phillips 

Aldermen Bird, Bowers, Boyce , Cowie , 
Harcourt Kennedy, Marzari, 
Rankin, Sweeney and Volrich 

CLERK TO THE COUNCIL: D.H. Little. 


PRAYER 


The proceedings in the Council Chamber were opened with prayer 


' IN CAMERA ' MEETING 


The Council was advised that there were matters to be 
considered 'In Camera' later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Bird 
SECONDED by Aid. Bowers 

THAT the minutes of the following meetings be adopted. 

(a) Special Council (Public Hearing) - August 25, 1976, 

(b) Special Council (Public Hearing) - August 26, 1976, 

(c) Regular Council of August 31, 1976, (with the exception of 
the 'In Camera' portion) 

(d) Special Council (Public Hearing) - September 2, 1976. 

- CARRIED UNANIMOUSLY 

Alderman Sweeney requested to be recorded as being on 
Civic Business at the time of the Special Council 
(Public Hearing) of August 25, 1976, and Special Council 
(Public Hearing) of September 2, 1976. The Mayor 
so directed. 

APPRECIATION - MRS. GWEN FAIRLEY 

Alderman Rankin paid tribute to the service rendered to the 
City in the City Manager's Office by Mrs. Gwen Fair ley, while 
occupying the position of Secretary to the City Manager and, 
therefore, it was 

MOVED by Aid. Rankin 

THAT Council express its appreciation to Mrs. Gwen Fair ley 
for her thirty-one years of efficient and conscientious service 
to the City. 

- CARRIED UNANIMOUSLY 


Regular Council, September 21, 1976. . . . . • 

At this point in the Meeting, Council agreed 
to vary the agenda to deal with the City Manager's 
report 'B', By-laws 1, 2, 3 and 4, and Resolution 
'G', due to the time factor involved. 

B. Manager's Report 

( September 13, 1976 ) 

City of Vancouver Bond issue 
in Euro-dollar Market. 


MOVED by Aid. Volrich 
SECONDED by Aid. Bowers 

THAT the recommendation of the City Manager, as contained in 
this report, be approved. 

- CARRIED UNANIMOUSLY 

BY-LAWS 

1. BY-LAW TO AMEND BY-LAW No. 5002. 
(Borrowing Authority for N.I.P). 

MOVED by Aid. Volrich 
SECONDED by Aid. Bowers 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Volrich 
SECONDED by Aid. Bowers 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 

2 . BY-LAW TO CONTRACT A DEBT BY THE 
ISSUE AND SALE OF DEBENTURES IN 
THE AGGREGATE PRINCIPAL AMOUNT OF 
$10,000,000 IN LAWFUL MONEY OF THE 
UNITED STATED OF AMERICA FOR THE 
OBJECTS SET OUT IN SCHEDULE "B". 

MOVED by Aid. Volrich 
SECONDED by Aid . Bowers 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Volrich 
SECONDED by Aid. Bowers 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 
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BY-LAWS (Cont'd) 

3 . BY-LAW TO CONTRACT A DEBT BY THE 
ISSUF AND SALE OF DEBENTURES IN 
THE AGGREGATE PRINCIPAL AMOUNT OF 
$5,000,000 IN LAWFUL MONEY OF THE 
UNITED STATED OF AMERICA FOR THE 
OBJECTS SET OUT IN SCHEDULE "B". 

MOVED by Aid. Volrich 
SECONDED by Aid, Bowers 

THAT the By-law be introduced and read a first time, 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid, Volrich 
SECONDED by Aid, Bowers 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law, 

- CARRIED UNANIMOUSLY 


4, BY-LAW AUTHORIZING THE CITY TO ENTER 
INTO VARIOUS AGREEMENTS IN CONNECTION 
WITH ISSUANCE OF DEBENTURES AUTHORIZED 
SEPTEMBER 21, 1976, 

MOVED by Aid, Volrich 
SECONDED by Aid . Bowers 

THAT the By-law be introduced and read a first time, 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid, Volrich 
SECONDED by Aid, Bowers 

THAT the By-law be given second and third readings and the 

Mayor and City Clerk be authorized to sign and seal the By-law, 

- CARRIED UNANIMOUSLY 


MOTION 

MOVED by Aid, Volrich 
SECONDED by Aid, Bowers 

THAT WHEREAS the City of Vancouver has authorized the issuance 
of debentures in the aggregate principal amount of U,S, $10,000,000 
bearing interest at the rate of 8-3/4 per centrum per annum, 
maturing in 1988 and debentures in the aggregate principal amount 
of U.S. $5,000,000 bearing interest at the rate of 8-1/4 per centum 
per annum, maturing in 1981; 


Cont ' d 
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STANDING COMMITTEE OF COUNCIL 

OF PLANNING AND DEVELOPMENT 4 

SEPTEMBER 3, 19 70 

Clause 4 Continued 


The Director of Social Planning/Community Development advised 
that during the study period a much better relationship had 
developed between the citizens in the area and the officials 
of the various levels of government involved. It was also 
noted that the study had developed a catalytic action and 
citizens owning homes in the area were fixing up their homes 
prior to the direct involvement of the governmental levels. 

The Committee was reminded that the Federal Minister responsible 
for housing had stated that there was a sum of 2% million dollars 
available for this particular project. The Director of Social 
Planning/Community Development requested that if funds were left 
over from this pro ject fran the two and a half million dollars, could 
they be diverted to the Britannia project? 

The Committee discussed the matter generally and it was 

RESOLVED that the report of the Board of Administration dated 
July 31, 1970, and referred to this Committee be received and 

FURTHER RESOLVED THAT the report reference of the Director of 
Social Planning/Community Development be received. 

5. Gas town, Chinatown 

Social Survey and Evaluation 

At the Council meeting dated July 7th, 1970, Council considered the 
report of the Board of Administration dated June 18th, 1970, 
dealing with Gastown and Chinatown. At that time Council passed 
the following Resolution: 

"THAT the Council receive next week, a Report Reference from 
the Director of Social Planning/Community Development with 
respect to Appendix 3-C of the Director of Planning' s report 
of June 12, 1970 re 'The Social Survey and Evaluation'." 

It was not possible to follow exactly the instructions of Council 
due to the absence of the Director of Social Planning/Community 
Development and arrangements were finalized for the report reference 
at this meeting of the Committee. 

Your Committee was advised that there are 6,813 persons living in 
varying types of accommodation in the general area of Gastown and 
Chinatown. There are an undefined number of transient and other 
residents. The survey on the areas which was done by the Health and 
Social Service Departments found that there were 955 women and 4 81 
children living as permanent residents in the area. At the present 
time a survey of housing accommodation is being done and the next 
phase will be to survey in depth the social characteristics of the 
people living in the areas. The Departments will be reporting to 
Council in the future and will make application under Part V of 
the National Housing Act to establish a diagnostic and research 
centre to provide assistance for: 

(a) people moving out of the area 

(b) half-way house 

(c) move people to various types of personal care 
homes when these are indicated by the conditions 
found in each individual case 


.Cont'd. 
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MOTION (Cont'd) 

THEREFORE BE IT RESOLVED THAT the City issue a final 
Prospectus substantially in the form of the preliminary Prospectus 
dated September 10, 1976, with such changes as to the Director of 
Finance or the City Manager seem appropriate and the Director of 
Finance and the City Manager are hereby authorized to make any 
such changes to the said preliminary Prospectus. 

- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Bowers 
SECONDED by Aid. Sweeney 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair_. 

- CARRIED UNANIMOUSLY 


UNFINISHED BUSINESS & DELEGATIONS 

1 . Grant Appeals 

Consideration of this item was deferred until this evening, 
pending the hearing of delegations. 


2 . Proposed Amendments to the Fire 
and Building By-laws. 

City Council, at its meeting on August 31, 1976, when 
considering proposed amendments to the Fire and Building By-laws 
resolved the matter be deferred to the next meeting of Council to 
give the Committee of Tenants at 1101 Nicola Street, and others, 
an opportunity of studying the by-laws. 

Before Council this day were delegation requests from: 
The Rental Housing Council of B,C., 
Committee of Tenants at 1101 Nicola Street, 
Apartment Tenant Owners Association, 
Apartment and Lodging House Association. 

MOVED by Aid. Bowers 

THAT the requests from the above organizations to make 
representations this day, be approved. 

- CARRIED UNANIMOUSLY 

Council heard the following delegations: 

Mr. J. Whitworth, Rental Housing Council of B.C., addressed 
Council and filed a brief which concluded with the following 
recommendations : 
"That Council 

(1) Call for a broad and impartial study by such a committee 
on the implications of the Fire By-law and its possible 
modifications with emphasis on improving life protection 
against fire in existing buildings. 


Cont ' d 
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UNFINISHED BUSINESS & DELEGATIONS (Cont'd) 

Proposed Amendments to the Fire 
and Building By-laws (Cont'd) 

(2) Call for a technically based, impartial study on the 
reliability and effectiveness of early warning smoke 
and fire detectors in residential buildings in Canada 
with particular reference to the City of Edmonton and 
the Manitoba Public Insurance Corporation. 

(3) Review the Fire By-law in the light of these studies, 
and if appropriate, allow such detectors as an alternate 
means of upq"ading residential buildings to obtain 
optimum lite safety, building security and cost benefits 
with the least possible impact on the occupants. 

(4) Spend a fraction of the millions required for proposed 
building changes, on bringing information to the public 
in schools, via newspapers and radio, on fire prevention, 
road safety and accident prevention, through a Director 
of Public Safety, who can draw on Fire, Police and 
Workers Compensation Board records to inform and educate 
the public to safer living." 

Mr. F. Cottman, representing the Committee of Tenants at 
1101 Nicola Street, spoke to the Committee's brief which was 
circulated to Council. The brief concluded with the following 
suggestions : 

" (1) Put in place an appeal procedure as previously described 
to be effective as soon as Victoria has amended the City 
Charter . 

(2) Hold in abeyance all orders, already issued, to comply 
with the Fire By-law, and issue no further orders until 
such time as the appeal procedure is in effect. 

(3) Embody in a resolution the statement that it is not 
Council's intention to require the upgrading of existing 
buildings which, as constructed, provide an acceptable 
degree of life safety. 

(4) Request a report from the Director of Social Planning on 
the social consequences of removing the existing exemption 
for rooming houses, etc. 

(5) Request a report from the Police Department on the possible 
increase in the crime rate which would result from the 
requirement for solid fire doors, and fire escapes to 
street level. Until that has been considered by Council, 
retain the existing conditions. 

(6) The City Building Inspector has stated that he would find 
acceptable, as an alternative to sprinklers etc., as 
specified in the proposed amended Section 40 (7) (c) , the 
provision of smoke detectors in each suite, with automatic 
door closers on the entry door providing he can be satis- 
fied that the smoke detector meets certain performance standards. 

(7) We ask that Council request a study of smoke detectors from 
Mr. Hebert, who has expressed a willingness to do that. " 


Cont ' d 
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UNFINISHED BUSINESS & DELEGATIONS (Cont'd) 

Proposed Amendments to the Fire 
and Building By-laws (Cont'd) 

Mrs. E. Wilson, representing the Apartment Tenant Owners 
Association, addressed Council and filed a brief. The brief 
requested that Council reconsider the proposed amendments to 
the Fire By-law. Mrs. Wilson indicated that the cost to the 
Association members to comply with the proposed amendments would 
be excessive. The brief requested that Council reconsider the 
amendments, taking into account the position of all the elderly 
citizens who will be affected, and the difficulties which will be 
caused for them, also the additional cost in rent which would 
result from cornel ^ance with the amendments . 

Mr. O. A. Kuys submitted a brief on behalf of the Apartment 
and Lodging House Association and addressed Council on the contents 
of the brief. He stated that the varying definitions in the 
City Fire By-law, the Provincial Fire Marshal Act, the National 
Building Code and the National Fire Code cause confusion to the 
members of the public when they are required to comply with any 
of these by-laws. He also requested that any apartment or 
lodging house with twenty rooms or less, be exempted from compliance 
with the propc- d by-law amendments. 

Chief A. Konig and Mr. R. Hebert, Assistant Director, Inspections 
and Enforcement Division, Permits and Licenses, both commented on 
a number of poiiits raised by the delegations and also answered 
questions from Members of Council. It was noted that the Director 
of Legal Services has applied for a Charter amendment to permit 
implementation of an appeal procedure relative to the requirements 
of the Fire By-law. Chief Konig advised that at present the only 
appeal procedure in effect deals with fire alarm systems. 

MOVED by Aid . Rankin 

THAT, following passage of the by-law amendments, the Fire 
Chief be requested to inform all persons in contravention of these 
by-laws, of their rights of appeal and, in the case of those persons 
who wish to appeal and affected by the proposed Charter amendments 
relating to the appeal procedure beyond the present by-law 
provisions, the Fire Chief be asked to withhold enforcement until 
such appeal procedures are instituted: 

FURTHER THAT the Director of Social Planning report to Council 
in March, 1977, on the implications of loss of low-income housing 
through enforcement of these particular by-laws. 

- CARRIED UNANIMOUSLY 

CIVIC RECOGNITION - Mr. J. F. Aitken . 

At this point in the proceedings Council recognized Mr. Jack 
F. Aitken, the City Supervisor of Property and Insurance, who is 
retiring from the City service on September 27, 1976. 

Mr. Aitken, who was present in Council Chamber with Mrs. Aitken, 
was presented with silver cuff links. 

MOVED by Aid. Harcourt 

THAT WHEREAS Jack F. Aitken joined the staff of the City of 
Vancouver as a Lands and Rental Clerk on June 24, 1946, which 
position he held until his promotion to 
Industrial Development Officer on November 29, 1948; 

Cont ' d 
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Civic Recognition - Mr. J. F. Aitken (Cont'd) 

AND WHEREAS he became Deputy Supervisor of Property and 
Insurance on August 4, 1958, and was appointed Supervisor of 
Property and Insurance on March 5, 1963, which position he has 
since held; 

AND WHEREAS on September 27, 1976, he will be retiring from 
the City service; 

THEREFORE BE IT RESOLVED THAT the Council of the City of 
Vancouver be and is hereby recorded as extending to 

JACK F. AITKEN 

sincere and grateful appreciation, thereby commending him for his 
30 years of continuous, loyal and devoted service. 

- CARRIED UNANIMOUSLY 


The Council recessed at 3.50 p.m., and following an 
' In Camera ' meeting in Committee Room #3 , reconvened 
in Open Council at approximately 4.15 p.m. 


UNFINISHED BUSINESS (Cont'd) 

3. Grant to Hellenic School 
Parents Association. 


At its meeting on August 31, 1976, Council deferred a vote 
on the grant request of the Hellenic School Parents Association 
until such time as all members of Council are present. 

All members being present this day, it was 

MOVED by Aid. Rankin 

THAT Council approve a grant to the Hellenic School Parents 
Association in the amount of $11,220. 

- LOST NOT HAVING 
RECEIVED THE 
REQUIRED MAJORITY 

(Aid. Bird, Bowers, Boyce , Cowie , Sweeney 
and Volrich opposed) 

COMMUNICATIONS OR PETITIONS 

1. City Representation at Canada 
Council on Social Development 
Meeting in Banff, Alberta. 

The Greater Vancouver Regional District, in a letter dated 
August 27, 1976, invited Council to send, at the City's expense, 
an elected or staff representative to a meeting of the Canada 
Council on Social Development . This meeting will be held in 
the Banff School of Fine Arts, Banff, Alberta, on November 28 - 
30, 1976. Topics will include land banking, land assembly, 
rights and obligations associated with land ownership, servicing 
urban land policy and influencing land use patterns. 

MOVED by Aid. Harcourt 

THAT the above-mentioned communication from the Greater 
Vancouver Regional District, be received for information. 
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COMMUNICATIONS OR PETITIONS (Cont'd) 

2. Expenses - Aid. Cowie and 

Aid. Volrich. Attendance at 
Federation of Canadian 
Municipalities Meetings. 

Under date of September 7, 1976, the Mayor submitted the 
following communication with respect to remuneration to certain 
Aldermen attending meetings of the Federation of Canadian 
Municipalities . 

As you no doubt are aware, Alderman Cowie was 
elected to th^ Board of Directors of the Federation of 
Canadian Municipalities at their meeting in June and as 
such he attended his first board meeting August 31st. 

I recommend that approval be given to cover 
his expenses for this meeting and that approval for 
necessary expenses be given for his attendance at future 
meetings in hi;^ capacity as a member of the Board . 

Alderman Volrich is a member of the Executive 
COTunittee and as such his expenses are taken care of by 
FCM in most cases, but where they are not, I recommend his 
also be co/ered without the necessity of coming to Council. " 

MOVED by Aid. Harcourt 

THAT the recommendations of the Mayor, contained in the 
above communication, be approved. 

- CARRIED UNANIMOUSLY 


3 . Request for Financial Support 
for Annual Conference - 
Canadian Association on Gerontology 

The Canadian Association on Gerontology, in a letter dated 
September 2, 1976, requested that Council consider financial support 
for their Annual Conference to be held in Vancouver from November 
11 - 14, 1976. The Association asked that Council either sponsor 
an evening reception, a meal or, alternatively, fund a key speaker 
for the conference . 

MOVED by Aid. Harcourt 

THAT no action be taken on the request of the Canadian 
Association on Gerontology. 

- CARRIED UNANIMOUSLY 


4 . Gastown Days Festival . 

The Gastown Days Festival Committee submited a request dated 
September 3, 1976, for financial support towards their Gastown 
Days Festival. The Festival is planned for September 25 and 26, 
1976. Submitted with the letter was a basic program and the 
estimated Festival costs. 

MOVED by Aid. Bowers 

THAT Council approve a grant to the Gastown Days Festival 
Committee in the amount of $4,350. 

- CARRIED BY THE 
REQUIRED MAJORITY 

(Aid. Bird and Boyce opposed) 
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COMMUNICATIONS OR PETITIONS (Cont'd) 

5. Parking Garage Rates - 

Queen Elizabeth Theatre . 

Vancouver Civic Auditorium, in a letter dated September 14, 
1976, submitted the following: 


The Auditorium Board has further reviewed the 
parking rates for the Queen Elizabeth Theatre garage. 
In the recent increases in these rates, no provision 
was made for an increase for night parking. The 
Board notes that: 

(a) 'jhe rate of $1.00 has not changed 
since 1971. 

(b) The night garage parking expenses 
are higher than for the rest of the 
operating period due to the need 
for more staff. 

(c) There is considerable demand for 
night parking in the garage during 
performance periods. 

In v.i of the foregoing the Board recommends 
the nightly parking rates for the Queen Elizabeth 
Theatre garage be increased from $1.00 to $1.50 
effective as soon as appropriate. " 


MOVED by Aid. Bowers 

THAT the foregoing recommendation of the Vancouver Civic 
Auditorium Board, be approved. 

- CARRIED 

(Aid. Sweeney opposed) 


6. By-law amendment re Orpheum 
Theatre and Name of Board . 

The Vancouver Civic Auditorium Board, in a letter dated 
September 14, 1976, submitted for Council's consideration the 
following recommendations: 

A. The Vancouver Civic Auditorium Board be changed 
to 'The Vancouver Civic Theatres' Board'. 

B. The Orpheum Theatre be included in its by-law in 
respect of the Board's advisory responsibilities. 

MOVED by Aid. Bird 

THAT the above recommendations of the Vancouver Civic Auditorium 
Board be approved and the Director of Legal Services be instructed 
to bring forward the appropriate amending by-law. 


- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIONS (Cont'd) 

7 . Budgets - Five Year Plan 

and Harbour Park Plebiscite . 

Council had before it a memorandum from the City Clerk, 
dated September 16, 1976, submitting for information details of 
his budgetwith respect to the Five-year Plan Plebiscite. The 
City Clerk also submitted a proposed budget for the Harbour Park 
Plebiscite for consideration of Council. 

MOVED by Aid. Marzari 

THAT the resolution of Council dated June 15, 1976, 
authorizing the submission of a plebiscite to the electors on 
November 17, 1976, in respect of retention of the Harbour Park 
site, together with such other subsequent resolutions of Council 
as relate to the submission of this plebiscite, be rescinded; 

FURTHER THAT this property be retained for public use. 

At the request of Alderman Boyce , it was agreed that this 
motion would be dealt with in two parts . 

MOVED by Aid. Marzari 

THAT the resolution of Council dated June 15, 1976, authorizing 
the submission of a plebiscite to the electors on November 17, 1976, 
in respect of retention of the Harbour Park site, together with 
such other subsequent resolutions of Council as relate to the sub- 
mission of this plebiscite, be rescinded. 

- CARRIED BY THE 
REQUIRED MAJORITY 

(Aid. Bird and Harcourt opposed) 

MOVED by Aid. Marzari 

THAT this property be retained for public use. 

- CARRIED 

(Aid. Bird, Bowers, Cowie , Harcourt and Volrich opposed) 

MOVED by Aid. Harcourt 

THAT the communication from the City Clerk with respect to 
his budget on the Five-Year Plan Plebiscite be received for 
information . 

- CARRIED UNANIMOUSLY 


8 . Renovations & Additions - 
Kitsilano War Memorial 
Community Centre . 

In a letter dated September 15, 1976, the Kitsilano War 
Memorial Community Centre Association requested an opportunity to 
appear as a delegation to secure Council's financial support 
towards the renovation of the Kitsilano Community Centre and to 
link it with the new Kitsilano Ice Rink. Attached to this letter 
was a report detailing the nature and amount of the financial 
support being sought. 

MOVED by Aid. Bird 

THAT the representations from the Kitsilano War Memorial 
Community Centre be heard at the October 5, 1976 meeting of Council; 

FURTHER THAT the communcation and report from the Centre be 
referred to the Park Board, Director of Planning and Director of 
Finance for a report to Council at this time. 


- CARRIED UNANIMOUSLY 
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9 . Provincial Government Metric 

Housing Demonstration Project . 

The Champlain Heights Planning Advisory Committee, in a letter 
dated September 20, 1976, requested that the Manager's Report 
(Building and Planning Matters) dated September 17, 1976, on the 
Provincial Government Metric Housing Demonstration Project be 
deferred for one week to allow for discussion between the various 
members of the Advisory Committee and City staff. The Committee 
further requested to appear as a delegation when the report is 
again before Council on September 28, 19 76. 

At this point Council varied the agenda to deal with clause 
6 of the Manager ' T Report (Building and Planning) on the Provincial 
Government Metric Housing Demonstration Project. 

Mr. J. Moodie, Project Manager - Champlain Heights, advised 
that there will be a meeting on Monday, September 27, 1976, with 
the citizens. Planning Department, himself and other staff members 
to discuss their concerns. He further requested that Council not 
defer consideration of the Manager's Report, but rather agree to 
hear the delegations when the Manager reports back on the sale price 
of Enclave 16 - Champlain Heights to Dunhill Development Corporation. 

MOVED by Aid. Rankin 

THAT the delegation request from the Champlain Heights Planning 
Advisory Committee be approved for September 28, 1976; 

FURTHER THAT consideration of this clause of the Manager's 
report (Building and Planning) dated September 17, 1976, be deferred 
to that time. 

- LOST 

(Aid. Bowers, Boyce , Cowie , Kennedy, Volrich and the Mayor 

opposed ) 

MOVED by Aid. Bowers 

THAT the recommendations of the City Manager, contained in 
this clause, be approved. 

- (amended) 


MOVED by Aid. Cowie (in amendment) ; 

After adding the words 'or lease' after the word 'sale' 
in the first recommendation; j 

i 

FURTHER THAT the delegation be heard when the City Manager I 
reports back on the disposition of the land. | 

- CARRIED 

(Aid. Kennedy opposed) 

The amendment having carried the motion, as amended and 
reading as follows, was put and CARRIED UNANIMOUSLY 

'THAT the recommendation of the City Manager, contained in 
this clause be approved, after adding the words 'or lease' 
after the word 'sale' in the first recommendation ; 

FURTHER THAT the delegation be heard when the City Manager 
reports back on the disposition of the land. ' 

Underlining denotes amendment . 
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CITY MANAGER'S & OTHER REPORTS 


A. manager's general report 

SEPTEMBER 17, 1976 


Works & Utility Matters 
(September 17, 1976) 

The Council considered this report which contains five 
clauses identified as follows: 


CI. 1: Arthur Laing Bridge (Formerly Hudson Street Bridge) 
CI. 2: Contract 763, Overpass North of Sixth Avenue 

Between Birch and Alder 
CI. 3: Proposed B.C. Hydro Lighting Attached to Georgia 

Viaduct 
Cl. 4: Tender Awards 

Cl. 5: Boundary Road Reconstruction at Kingsway 


Clauses 1-5 inclusive 


MOVED by Aid . Ha r court 

THAT the recommendations of the City Manager, as contained 
in clauses 1, 2, and 3 be approved, and clauses 4 and 5 be 
received for information. 

- CARRIED UNANIMOUSLY 


Building & Planning Matters 
(September 17, 1976) 


The Council considered this report which contains six 
clauses identified as follows: 

Cl. 1: Development Permit Application for 

331 Carrall Street 
Cl. 2: 1055 West 41st Avenue - Development Permit 

Application #71945 - Zone: (RS-1) One-Family 

Dwelling District Schedule 
Cl. 3: 1024 West 7th Avenue - Development Permit 

Application #74524 
Cl. 4: Kitsilano Neighbourhood Improvement Program: 

Henry Hudson School Playground 
Cl. 5: Rezoning Application - 8719 Granville Street 
Cl. 6: Provincial Government Metric Housing 

Demonstration Project 

Clauses 1-5 inclusive 


MOVED by Aid. Harcourt 

THAT Clause 1 be received for information, and the recommend- 
ations of the City Manager, as contained in clauses 2, 3, 4, and 5 
be approved. 

- CARRIED UNANIMOUSLY 

For Council action on Clause 6 - see page 11. 

Licenses and Claims Matters 
(September 17, 1976) 

Public Market at 1148 Homer Street - 
License Fee. 

(Clause 1) 

MOVED by Aid. Harcourt 

THAT the recommendation of the City Manager, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Fire and Traffic Matters 
(SFptember 17, 1976) 

Street Closures to Accommodate 
Gas town Days. 

(Clause 1) 

MOVED by Aid. Bowers 

THAT the request of the Gastown Merchants Association to 
close to vehicular traffic the streets referred to in this 
report, on Saturday, September 25, 1976, from 11. a.m. to 2. a.m. 
Sunday, September 26, 1976, and on Sunday, September 26, 1976, 
from 12 noon to 10.3 p.m., be approved, subject to the 
following conditions: 

1. The applicant enter into an arrangement satisfactory 
to the Director of Legal Services indemnifying the 
City against all claims that may arise from the 
proposed closure . Such indemnity to be in the form 
of Insurance in which the City of Vancouver is named 
insured . 

2. Any food concessions be approved by the City Health 
Department . 

3 . The cost of any street cleaning required over and 
above normal street cleaning be borne by the applicant. 

4 . The cost of temporary traffic controls be borne by 
the applicant. 

5. That any licenses required by the Department of 
Permits and Licenses, or Health Department be obtained 
prior to the closure. 

6. Unrestricted access to be provided for emergency vehicles. 

- CARRIED UNANIMOUSLY 


Finance Matters 
(September 17, 1976) 

The Council considered this report which contains four 
clauses identified as follows: 

CI. 1: Complaint Re Tax Penalty 

CI. 2: Miscellaneous Amendments to Encroachment 

By-law Fee Schedule 
CI. 3: Grant Request - Metro Communities Council 
CI. 4: Quarterly Review of Revenue and Expenditures 

as at June 30, 1976 

Clauses 1 and 2 . 

MOVED by Aid. Harcourt 

THAT the recommendations of the City Manager, as contained 
in Clauses 1 and 2, be approved. 

- CARRIED UNANIMOUSLY 

Grant Request - Metro 
Communities Council 
(Clause 3) 

MOVED by Aid. Bird 

THAT a grant to Metro Communities Council, 
$500, be approved. 

(Aid. Boyce, Bowers, Cowie , Harcourt, 
and Marzari opposed) 


in the amount of 

- LOST NOT HAVING 
RECEIVED THE 
REQUIRED MAJORITY 
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STANDING COMMITTEE OF COUNCIL 

OF PLANNING AND DEVELOPMENT 5 

SEPTEMBER 3, 19 70 

Clause 5 Continued 

In addition, it was suggested that the Detoxification Centre 
presently being planned could be located in the general area, 
and all of the foregoing items taken together would provide 
a pilot project to be operated for three to five years. The 
end result would be an assessment of the methods envisaged to 
eliminate the present situation we label "Skid Road". 

Your Committee discussed the report reference, and asked questions 
for further information. 

RESOLVED that the Report Reference be received. 

Members of the Committee made reference to the situation in 
Pioneer Square and what might be done in the interim to alleviate 
the conditions. It was suggested that the City-owned lands on 
the north-west corner of Powell and Columbia Streets, presently 
undeveloped, could be developed as a sitting-out area by minor 
landscape planting and the installation of benches. Another 
suggestion was the installation of more street refuse containers 
in the area generally north of Hastings Street. The Committee 
discussed the item of refuse containers and 

RESOLVED that the Board of Administration be requested to report 
to the Committee on the number and cost of containers required 
to assist in the litter control; the report to include comments 
the Board might wish to add on the design of the containers and 

RESOLVED that the question of the development of the small triangular 
piece of City-owned land at the northwest corner of Powell and 
Columbia Streets be referred to the Board of Administration for 
report back to this Committee on the matter of developing this 
with landscaping and benches. 


6 . Kerrisdale Beautif ication Project 

Council on August 11th referred the brochure dealing with Kerris- 
dale Beautif ication Project to this Standing Committee for dis- 
cussion on the possibility of proceeding with a long-range co- 
operative study of Kerrisdale as suggested in the report of the 
Board of Administration dated June 1st, 1970. 

The Committee 

RESOLVED that the matter be laid over to the end of the month. 

7. Land and Water Use Policy : English Bay and False Creek 

Under date of July 15th, the Chairman of the Board of Parks and 
Public Recreation advised the Chairman of this Committee of the 
following RESOLUTION of the Park Board 

"THAT the Chairman delegate a member or members from the Park 
Board to sit with City Council Standing Committee on Planning 
and Development and invite and receive briefs and delegations 
from groups and individuals interested in waterfront activities 
to aid the City in developing appropriate land and water use 
policy for English Bay and False Creek, including Jericho, Locarno 
and the beaches of Point Grey under the jurisdiction of the Park 
Board, and further, that the Chairman meet with Alderman Bird to 
discuss the best way of carrying out the action proposed by the 
Standing Committee of Council on June 25th." 

. . . .Cont'd 
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Finance Matters 
(September 17, 1976) (Cont'd) 

Quarterly Review of Revenue and 
Expenditures as at June 30, 1976, 
(Clause 4) 


MOVED by Aid. Volrich 

THAT the recommendation of the City Manager, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 

Personnel Matter^ 
(September 17, 1976) 

M.S.A Dental Care Plan 
Service Contract 
(Clause 1) 

MOVED by Aid, Harcourt 

THAT the recommendation of the City Manager, as contained 
in this clause , be approved . 

- CARRIED UNANIMOUSLY 


Property Matters 
(September 17, 1976) 

The Council considered this report which contains five 
clauses identified as follows: 

CI. 1: Demolition - 3293 Findlay Street 

CI. 2: Consent to Sub-Lease Portion of City-owned Land 

Situated West Side of Columbia-Quebec Connector 

Between Terminal Avenue and Prior Street 
CI. 3: Lots Sold by the City for Strathcona Infill Housing, 

Covered by Option to Repurchase Agreement 
CI. 4: Open Bible Chapel - Exchange of 405 West 10th Avenue 

for City-Owned Lots in Champlain Heights 
CI. 5: Antoinette Lodge - F.P.-31 535 East Cordova Street 

Clauses 1-5 inclusive 

MOVED by Aid. Harcourt 

THAT clause 1 be received for information, and the recommend- 
ations of the City Manager, as contained in clauses 2, 3, 4, and 5, 
be approved. 

- CARRIED UNANIMOUSLY 

For Council action on Report 'B' see page 2. 

C. Closure of Portion of 

Millbank - False Creek . 

MOVED by Aid. Harcourt 

THAT the recommendation of the City Manager, as contained in 
this report, be approved, 

- CARRIED UNANIMOUSLY 
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I. Part Report of Standing Committee 
on Housing & Environment 
August 26, 1976 

The Council considered this part report which contains nine 
clauses identified as follows: 


CI. 1: Ohio Rooms, 245 Powell Street - 

Lodging House By-law 
CI. 2: Royal Rooms, 23 7 Main Street - 

Standards of Maintenance By-law 
CI. 3: Wicklow Hotel, 1516 Powell Street - 

Lodging House By-law 
Cl. 4: Standards of Maintenance By-law: 

Test Case for Non-Compliance 
Cl. 5: 1168 East Hastings Street - Standards of 

Maintenance By-law 
Cl. 6: Cheshire Homes Society: Proposed Purchase 

of City-Owned Land at N.W. Corner Ash Street and 

S.W. Marine Drive 
Cl. 7: Grart Request: Japanese Canadian Society 

of Greater Vancouver 
Cl. 8: Design Improvement Program for Single Family 

Housing on Small Lots 
Cl. 9: Removal of Roof Signs in C-2, C-2A and C-3 

Cv^mmercial Areas - Progress Report. 


Clauses 1-3 inclusive 


MOVED by Aid. Harcourt 

THAT clauses 1 and 3 be received for information and the 
recommendations of the Committee, as contained in Clause 2 be 
approved . 

- CARRIED UNANIMOUSLY 


Standards of Maintenance By-law 
Test Case for Non-compliance. 
(Clause 4) 


Dr. R. Paris, owner of the premises in question, addressed 
Council and advised that these rooms have been vacated now for 
some two-and-a-half years, and set forth reasons, mainly economic, 
why he was unable to bring his vacant premises up to standard. 

MOVED by Aid. Harcourt 

THAT the recommendation of the Committee contained in this 
clause be approved. 

- LOST 

(Aid. Bowers, Boyce , Cowie, Harcourt, Kennedy, 
Sweeney, Volrich and the Mayor opposed) 

For Council action on clauses 5, 6, 8 and 9 see page 17. 

Grant Request - 
Japanese Canadian Society of 
Greater Vancouver 
(Clause 7) 

Council heard representation from Mr. A.G. Oikawa, President 
of this Association, putting forward reasons for Council approving 
the Association's request. 

MOVED by Aid. Harcourt 

THAT the recommendation of the Committee contained in this 

clause be approved . 

^ - CARRIED UNANIMOUSLY 

AND BY THE REQUIRED 

MAJORITY. 
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The Council recessed at 5.40 p.m. for an 
'In Camera' session, and reconvened in the 
Council Chamber at 7.30 p.m. to continue 
with Regular Council business. 


The Council, in Committee of the Whole, reconvened in 
the Council Chamber at 7:30 p.m., with Mayor Phillips in the 
Chair and the following members present: 

PRESENT : Mayor Phillips 

Aldermen Bird, Boyce , Cowie, Harcourt, 
Kennedy, Marzari, Rankin, and Sweeney 

ABSENT: Alderman Volrich 

CLERK TO THE COUNCIL: R. Henry 


City Manager Position 

The Mayor advised the members of the public that the Council 
this day at an In Camera session had appointed Alderman Bowers 
to the position of City Manager effective January 1, 1977, and 
is recommending that the Alderman resign from his aldermanic 
seat effective immediately. 

Alderman Bowers then thanked the Members of Council for 
their trust and confidence expressed by appointing him and 
advised that in accordance with wishes of Council he will resign 
immediately. The Alderman then left the meeting. 


Appointment of New Chairman : 
Planning and Development Committee 

The Mayor recommended that Council appoint Alderman Kennedy 
as Chairman of the Planning and Development Committee replacing 
former Alderman Bowers. 

MOVED by Aid. Boyce, 

THAT the recommendation of the Mayor be approved. 

- CARRIED UNANIMOUSLY 

The Mayor was then instructed to appoint other Members of 
Council to replace Alderman Bowers on any committees or boards. 

The Mayor immediately appointed Alderman Kennedy to be a 
Member of the Property Endowment Fund Board and advised he 
would appoint a new Council representative to the Auditorium 
Board. 

Procedure Requiring Two-Thirds 
of Council Vote 


After obtaining legal opinion from the Director of Legal 
Services the Mayor advised that for the balance of the year 
only seven affirmative votes will be required to approve 
civic grants, as Council now comprises ten members, as a 
result of the resignation of Alderman Bowers. 
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UNFINISHED BUSINESS & DELEGATIONS (Cont'd) 


Grant Appeals 

Council received a delegation from the Vancouver Status 
of Women Council speaking in support of its grant request 
of $13,819 which was detailed in a report from the Standing 
Committee on Community Services dated August 12, 1976. No 
grant had been recommended by the Director of Social Planning. 

MOVED by Aid. Rankin, 

THAT a grant of $7,000 be approved to the organization 
towards the salary of a co-ordinator . 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 


The Council considered a grant request from the Canadian 
Council of Christians and Jews. It was noted that the grant 
request was $14,500, which the Social Planning Department 
had recommended. The Council had previously approved $4,90 
of this total at its meeting on August 24, 1976. 

MOVED by Aid. Bird, 

THAT a t^tal grant of $14,500 be approved to this 
organization for 1976. 

- CARRIED UNANIMOULSY 
AND BY THE REQUIRED 
MAJORITY 


CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Report of Standing Committee 
on Housing and Environment 
(August 26, 1976) (Cont'd) 

Clauses 5, 6, 8 and 9 . 

MOVED by Aid . Harcourt 

THAT clause 5 be received for information and the recommend- 
ations of the Committee, as contained in clauses 6, 8 and 9, be 
approved. 

- CARRIED UNANIMOUSLY 

For Council action on Clause 7 see page 15 

II. Report of Standing Committee 
on Community Services 
August 26 , 1976 

The Council considered this report which contains four 
clauses identified as follows: 


CI 

. 1: 

Liquor Permit Application - 1018 Burnaby Street 

CI 

. 2: 

Sale of Glue to Juveniles - 166 8 Kingsway 

CI 

. 3: 

Proposed Local Improvement Money By-law for 



a Community Office in Marpole-Oakridge 

CI 

. 4: 

Central and Oliver Hotels 

clauses 

1, 2, 

3 . 


MOVED by Aid. Rankin 

THAT the recommendation of the Committee, as contained in 
clause 1 be approved, and clauses 2 and 3 be received for information 

- CARRIED UNANIMOUSLY 


(Aid. Kennedy opposed to clause 1) 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Report of Standing Committee 
on Community Services 
(August 26, 1976) (Cont'd) 

Central and Oliver Hotels 
(Clause 4) 

MOVED by Aid. Rankin 

THAT this clause be received for information; 

FURTHER THAT the Director of Social Planning report back to the 
Community Services Committee on the current status of this matter. 

- CARRIED UNANIMOUSLY 
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III. Report of Standing Committee 
on Housing and Environment 
September 2, 1976 

The Council considered this report which contains five 
clauses identified as follows: 

Services to Seniors: Renf rew/Collingwood Area 
Hotel Metropole, 320 Abbott Street - 
citizens Complaint re Noise By-law 
Social Housing Program: Grandview-Woodlands Area 
Experimental Shell Housing: Champlain Heights 
Proposed Leash By-law 

Clauses 1, 2 and 4 . 

MOVED by Aid. Harcourt 

THAT the recommendations of the Committee, as contained in 
clauses 1 and 4 be approved, and clause 2 be received for information, 


CI. 

1: 

CI. 

2 : 

CI. 

3 : 

CI. 

4 : 

CI. 

5: 


- CARRIED UNANIMOUSLY 


Social Housing Program - 
Grandview Woodlands Area 
(Clause 3) 

MOVED by Aid. Harcourt 

THAT the recommendations of the Committee be amended and 
then approved as follows: 

A. THAT the City proceed with family non-profit housing 
projects on the following sites: 

Triumph at Templeton 
1800 Block Adanac 
8600 Block Osier 
950 West 6th Avenue 
8th and McLean 

B. THAT family housing projects be processed as rapidly 
as possible for the following C.D.I zoned sites: 

2nd Avenue and Wallace 
Foster and Euclid. 

- CARRIED UNANIMOUSLY 


(Daon) 
(Daon) 
(Westwater ) 
(Lewarde ) 
(Daon) 


Underlining denotes amendment. 


Regular Council, September 21,1976. . . . . . - . .19, 

CITY MANAGER'S AND OTHER REPORTS ( Cont ' d) 

Report of Standing Committee 
on Housing and Environment. 
(September . 2 , 1976) (Cont'd) 

Proposed Leash By-law 
(Clause 5) 

MOVED by Aid. Harcourt 

THAT the recommendation of the Committee contained in this 
clause be approved . 

- (carried unanimously) 

MOVED by Aid. Ccvvie (in amendment) 

THAT, during the months of November to May each year, enforce- 
ment of the proposed Leash By-law be relaxed. 

- LOST 

(Aid. Bird, Boyce , Harcourt, Kennedy, Marzari, 
Rankin and Sweeney opposed) 

The amendment having lost, the motion by Alderman Harcourt 
was put and CARRIED UNANIMOUSLY 


IV. Report of Standing Committee 
on Community Services 
September 2, 1976 

The Council considered this report which contains four 
clauses identified as follows : 

CI. 1: Liquor Permit Application - 3484 Kingsway 
CI. 2: Chimo Terrace - Wall Street Park Proposal 
CI. 3: Renovation and Conversion of the Carnegie 

Library for Community Use 
CI. 4: Jericho Park - Use of Hangar #5 

Clauses 1 and 2 . 

MOVED by Aid. Rankin 

THAT clause 1 be received for information, and the recommend- 
ations of the Committee contained in clause 2, be approved. 

- CARRIED UNANIMOUSLY 


Renovation and Conversion of the 
Carnegie Library for Community Use 
(Clause 3) 

MOVED by Aid. Rankin 

THAT the recommendations of the Committee be amended by 
adding the following as recommendation 'H', and then approved: 

"H. THAT the grant application to the Provincial Government 
be in the name of the City of Vancouver." 

- CARRIED UNANIMOUSLY 

Jericho Park - 
Use of Hangar #5 . 
(Clause 4) 


MOVED by Aid. Rankin 

THAT the resolution of the Committee, contained in this clause, 
be approved. 

- CARRIED UNANIMOUSLY 
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V. Report of Standing Committee 
on Finance and Administration 
September 9 , 1976 


The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Festival Concert Society - 

Cultural Grant Request 
CI. 2: Harbour Park Plebiscite - Draft Pamphlet 
CI. 3: Local Initiatives Program - 1976-77 

Festival Concert Society - 
Cultural Grant Request 
(Clause 1) 


MOVED by Aid . Sweeney 

THAT the recommendations of the Committee, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 

Harbour Park Pl_biscite - 

Draft Pamphlet. 

(Clause 2) 


MOVED by Aid . Sweeney 

THAT this clause in the Committee's report be received for 
information and no further action taken. 

- CARRIED UNANIMOUSLY 

Local Initiatives Program 
1976-77 . 

(Clause 3) ^ 

The Director of Social Planning addressed Council and referred 
to his memorandum to the Chairman of the Committee (which had 
previously been circulated to all members of Council) . In this 
memorandum he requested that Council reconsider his Department's 
L.I. P. application - "Vancouver Census Pilot Project" for a 
Priority 2 rather than a Priority 3 rating, as a '3' rating 
disqualifies it from competition. 

MOVED by Aid . Marzari 

THAT the resolutions of the Committee, contained in this clause 
be approved with the addition of 'Vancouver Census Pilot Project', 
for a total cost of $28,365, of which the city's share will be 
$10,003 to Resolution 'A'. (Priority One) 

- CARRIED UNANIMOUSLY 


VI. Report of Standing Committee 
on Finance and Administration 
September 14, 1976 

The Council considered this report which contains three 
clauses identified as follows : 

CI. 1: Harbour Park Plebiscite - Wording of Pamphlet 
Cl. 2: Information Pamphlet on Five-Year Plan 
CI. 3: Advertising for the Five-Year Plan - 

Interim Report from Intercorp Marketing 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Report of Standing Committee on 
Finance and Administration 
(September 14, 1976) (Cont'd) 

Harbour Park Plebiscite - 
Wording of Pamphlet 
(Clause 1) 

MOVED by Aid. Sweeney 

THAT clause 1 in the Committee's report be received for 
information and no further action taken. 

- CARRIED UNANIMOUSLY 

Information Pamphlet on 
the Five-Year Plan. 
(Clause 2) 


MOVED by Aid . Sweeney 

THAT this clause be received for information and the wording 
of the revised copy of the proposed information pamphlet, circulated 
to Council, be approved. 

- CARRIED UNANIMOUSLY 


Advertising for the Five-Year Plan - 
Interim Report from Intercorp Marketing 
(Clause 3) 

MOVED by Aid . Sweeney 

THAT this clause be received for information 

- CARRIED UNANIMOUSLY 

VI (ii) Manager's Report - 
September 9, 1976. 

Harbour Park Site 

Council also had for information a Manager's report dated 
September 9, 1976 on the Harbour Park Site. 

MOVED by Aid . Sweeney 

THAT the report of the City Manager, dated September 9, 1976, 
be received for information and no further action taken. 

- CARRIED UNANIMOUSLY 


VII. Report of Standing Committee 
on Planning and Development 
September 9, 1976 

The Council considered this report which contains eight 
clauses identified as follows : 


CI. 

1: 

CI. 

2: 

CI. 

3 : 

CI. 

4 : 

CI. 

5 : 

CI. 

6 : 

CI. 

7 : 

CI. 

8 : 


Monthly Status of Rezoning Applications 
Standards of Maintenance By-law 
Denman Street Beautif ication 
Fairview Slopes Rezoning 
Rezoning - Jericho/Locarno Area 

Central Waterfront - Draft Official Development Plan 
Oppenheimer Area Land Use and N.I. P. Concept Plan 
Six Month Review of Central Area Development 
Control Process 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Report of Standing Committee 
on Planning and Development 
(September 9, 1976) (Cont'd) 

Clauses 1 and 2, and 
4-8, inclusive 

MOVED by Aid . Kennedy 

THAT clauses 1, 2, 7 and 8 be received for information and 
the recommendations of the Committee, as contained in clauses 4, 
5 and 6 , be approved . 

- CARRIED UNANIMOUSLY 

Denman Street Beautif ication 
(Clause 3) 


MOVED by Aid . Kennedy 

THAT consideration of recommendation 'A' of the Committee, 
contained in this clause, be deferred until after the results of 
the Five-Year Plan Plebiscite are known; 

FURTHER TiiAT recommendation 'B' of the Committee, contained 
in this Clause be approved . 

- CARRIED UNANIMOUSLY 

RISE FROM COMMITTEE OF THE WHOLE 

MOVED by Aid. Sweeney, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Cowie, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 

BY-LAWS 


5. BY-LAi^ TO AMEND BY-LAW NO. 2193 
BEING THE FIRE BY-LAW. 
(Outdoor Burning) 

MOVED by Aid . Sweeney 
SECONDED by Aid. Harcourt 

THAT the By-law be introduced and read a first time 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Sweeney 
SECONDED by Aid. Harcourt 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 


- CARRIED UNANIMOUSLY 
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BY-LAWS (Cont'd) 


6. BY-LAW TO AMEND BY-LAW NO. 3 5 75, 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW . 

(Amendment to RM-2 Schedule) 

MOVED by Aid. Rankin 
SECONDED by Aid. Harcourt 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-]5 7 was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was, 

MOVED by Aid. Rankin 
SECONDED by Aid. Harcourt 

THAT the By-law be given second and third readings and the 

Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

(Aldermen Swpeney and Volrich excused from voting on 
this By-la>v) 


7. BY-LAW TO AMEND BY-LAW NO. 3575 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW . 

(Yew Street & S.W. Marine Drive) 

MOVED by Aid. Rankin 
SECONDED by Aid. Bird 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments , it was 

MOVED by Aid. Rankin 
SECONDED by Aid. Bird 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law . 

- CARRIED UNANIMOUSLY 

(Alderman Harcourt excused from voting 
on this By-law) 

8. BY-LAW TO AMEND BY-LAW NO. 4 054 
BEING THE STREET NAME BY-LAW. 

MOVED by Aid. Boyce 
SECONDED by Aid. Cowie 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. BoyCB 
SECONDED by Aid. Cowie 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


STANDING COMMITTEE OF COUNCIL 

OF PLANNING AND DEVELOPMENT 6 

SEPTEMBER 3, 19 70 

Clause 7 Continued 

Present at the Meeting was Commissioner George Puil of the 
Park Board. Commissioner Puil advised the Committee of the 
present thinking of the Park Board re the development of marina 
facilities in False Creek, and the development of water uses on 
both sides of the Creek which would be recreational, and available 
to all citizens. It was suggested that the Park Board might wish to 
develop greater involvement of the average citizen in the planning 
of the Board's proposals for the development of water front in 
False Creek. It was suggested that the Park Board make a point of 
meeting with Marathon Realty and the Director of Planning re the 
proposed waterfront uses of Marathon Realty and that the Park 
Board advise this Committee of its comments. 

The Director of Planning advised that the major report on False 
Creek would be available to Council later this month or early next 
month. The report would contain policy recommendations for Council 
and it was the intention of the report to provide material for dis- 
cussion by Council, the Park Board and others. The report will 
also contain suggested guide lines for the Marathon development on 
the north side of False Creek. 

The Committee after receiving the above information 

RESOLVED that the letter of the Board of Parks and Public Re- 
creations dated July 15th be received and, in view of the report 
of the Director of Planning, no further action be taken on the 
matter at this time and 

FURTHER RESOLVED 

*rHAT the Park Board be requested to provide Vancouver City 
Council with a report, for consideration by the Director of 
Planning, on marinas, launching ramps, water use densities 
and the development of these in the False Creek area. 

8 . Residential Facilities for the Mentally Retarded 

As time did not allow for the hearing of a Delegation and other 
consideration on this item, the Committee 

RESOLVED that this matter be the first item on the next suitable 
Agenda, to be considered with the other matters dealing with 
requests for land in the southeast sector. 

Due to a previous commitment the Chairman retired at approximately 
11:45 a.m. and the Deputy Mayor assumed the Chair for the balance 
of the meeting which adjourned at approximately 12:00 noon. 
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BY-LAWS (Cont'd) 

9. BY-LAW TO AMEND BY-LAW NC.3 575 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW. 

(W/S Wallace, between W.2nd Ave. 
and Point Grey Road) 

MOVED by Aid. Harcourt 
SECONDED by Aid. Bird 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Harcourt 
SECONDED by Aid. Bird 

THAT the By-law to given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 
(Aldermen aeney and Volrich excused from voting 
on this By-law) 

10. BY-LAW TO AMEND BY-LAW NO. 2 193, 
BEING THE ^IRE BY-LAW. 

MOVED by Aid. Rankin 
SECONDED by Aid. Harcourt 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Rankin 
SECONDED by Aid. Harcourt 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


11. BY-LAW TO AMEND BY-LAW NO. 4702 
BEING THE BUILDING BY-LAW. 

MOVED by Aid. Rankin 
SECONDED by Aid. Harcourt 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Rankin 
SECONDED by Aid. Harcourt 

THAT the By-law be given second and third readings and the 
Mayor and city Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 
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MOTIONS 

A. Allocation of Land for Lane 
Purposes (4136 Skeena Street) 

*10VED by Aid. Cowie , 
SECONDED by Aid. Kennedy, 

THAT WHEREAS the registered owner has conveyed to the City 
Df Vancouver, for lane purposes, the following described lands: 

East 5 feet of Lot 1, Block 1, Southwest 1/4 of 
Section 51, Town of Hastings Suburban Lands, 
Plan No. 1525 

(4136 Skeena Street); 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes, and declared to form and constitute portions of 
lane . 

- CARRIED UNANIMOUSLY 

B. Allocation of Land for Lane Purposes 
(North 10 feet of Lots 14, 15 and 16, 
Block 294, D.L. 526, Plan 590) 


MOVED by Aid. Cowie, 
SECONDED by Aid. Kennedy, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for lane purposes, the following described lands: 

North 10 feet of each of Lots 14, 15 and 16, Block 294, 
District Lot 526, Plan 590; 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes, and declared to form and constitute portions of 
lane . 

- CARRIED UNANIMOUSLY 

C. Allocation of Land for Lane 

Purposes (4156 Skeena Street) 

MOVED by Aid. Cowie, 
SECONDED by Aid. Kennedy, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for lane purposes, the following described lands: 

East 5 feet of Lot 2, Block 1, Southwest 1/4 of 
Section 51, Town of Hastings Suburban Lands, 
Plan 1525 

(4156 Skeena Street) ; 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes, and declared to form and constitute portions of 

lane . 


- CARRIED UNANIMOUSLY 
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MOTIONS (Cont'd) 

D. Allocation of Land for Lane Purposes 
(South 2 feet of Lot 7, Block 242, 
D.L. 526, Plan 1058) 


MOVED by Aid. Cowie, 
SECONDED by Aid. Kennedy, 

THAT WHEREAS the registered owner has conveyed to the City 
i of Vancouver, for lane purposes, the following described lands: 

I South 2 feet of Lot 7, except the North 7 feet, now road, 

j Block 242, District Lot 526, Plan 1058, the same as shown 

outlined red on a plan prepared by A. Burhoe, B.C.L.S., 
dated September 2, 1976, and marginally numbered LF 7886, 
a print of which is hereunto annexed; 

\ AND WHEREAS it is deemed expedient and in the public interest 

I to accept and allocate the said lands for lane purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes, and declared to form and constitute portions of 
lane . 

- CARRIED UNANIMOUSLY 

E. Allocation of Land for Lane Purposes 
(South 2.5 feet of Lot 4, Block 2, 
D.L. 700, Plan 1522) 


; MOVED by Aid. Cowie, 

! SECONDED by Aid. Kennedy, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for lane purposes, the following described lands: 

' South 2.5 feet of Lot 4, Block 2, District Lot 700, 

Plan 1522; 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
i lane purposes, and declared to form and constitute portions of 
lane. 

- CARRIED UNANIMOUSLY 

F. Allocation of Land for Lane 

Purposes (2018 West 4th Avenue) 

! MOVED by Aid. Cowie, 
SECONDED by Aid. Kennedy, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for lane purposes the following described lands: 

South 2 feet of Lots 15 and 16, except the North 7 feet 
of each lot, now road. Block 245, District Lot 526, 
Plan 590, the same as shown outlined red on a plan 
prepared by Noel E. Peters, B.C.L.S. dated August 26, 
1976 and marginally numbered LF 7835, a print of which 
is hereunto annexed 

(2018 West 4th Avenue) 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
' conveyed be, and the same are hereby accepted and allocated for 
lane purposes, and declared to form and constitute portions of lane. 


- CARRIED UNANIMOUSLY 


Regular Council, September 21, 19 76 
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MOTIONS (Cont'd) 

1. Charter Amendments re 

Local Improvement Plebiscites 

MOVED by Aid. Marzari, 
SECONDED by Aid. Rankin, 

THAT 

(1) Council request the necessary changes in the 
Vancouver Charter to allow for local improvement 
plebiscites in local communities for purposes 
other than capital expenditures, including pro- 
vision for social expenditures such as ccxnmunity 
offices . 

(2) Such referendums to allow property owners and 
tenants to vote. 

Possible guidelines for Council selecting which groups or 
communities to recognize. 

1. Monies to be raised would not exceed $50,000. 

2. That purposes for monies be spelt out clearly to 
Council and in the referendum to the commxinity. 

3. That 500 signatures and addresses of residents be 
required before Council gives permission for such 
plebiscites . 

4. That such neighbourhood offices would be expected 
to house city staff delegated by the city to the 
community (i.e. Local Area Planning Staff). 

5. That local groups delegated by the city to manage 
such neighbourhood offices assvune a contract with 
the city guaranteeing that: 

(a) they are incorporated as non-profit societies; 

(b) their constitutions assure open membership at 
minimum fee to the community; 

(c) v.-ell-publicized annual general meetings are 
held in the community. 

6. That Council have the prerogative to cancel any 
agreement if a society does not abide by the above 
understandings . 

7. That referendums be held simultaneously with civic 
elections so as to reduce costs and regularize the 
proc edure. 

- CARRIED 

(Aldermen Bird, Cowie, Kennedy and Sweeney opposed.) 

MOVED by Aid. Kennedy, 

THAT the foregoing motion by Alderman Marzari be 
deferred until the 1977 Council takes office. 

- LOST 

(Aldermen Boyce, Harcourt, Marzari, Rankin and the Mayor opposed.) 
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MOTIONS (Cont'd) 

2 . Use of Campaign Signs 

At the Council meeting on August 31, 19 76, Alderman 
Boyce submitted a Notice of Motion concerning the elimination 
of campaign signs during the forthcoming civic election. 
As no seconder could be obtained no further action was taken. 


NOTICE OF MOTION 

The following Notices of Motion were submitted and 
recognized by the Chair: 

1. Fluoridation: 

Distribution of Free Fluoride Tablets 

MOVED by Aid. Kennedy, 
SECONDED by Aid. Sweeney, 

THAT WHEREAS all Members of City Council have apparently 
agreed on the value of fluoride when used to protect children's 
teeth; 

AND WHEREAS most Council Members, including proponents, 
are reluctant to impose fluoridation upon Vancouver's citizens; 

THEREFORE BE IT RESOLVED THAT a plan of distribution of 
free fluoride tablets through the mechanism of the City's 
Health Department, School Board and through practicing dentists 
and physicians be submitted by the Medical Health Officer for 
the consideration of Council. The plan should give estimates 
of costs, publicity and other related factors. 

(Notice) 

2 . Bus Fare Increases 

MOVED by Aid. Rankin, 

THAT WHEREAS B.C. Hydro, through its Chairman, Mr. Robert 
Bonner, has announced a deficit in the bus operation; 

AND WHEREAS the Chairman has announced that this deficit 
will have to be met by higher bus fares; 

AND WHEREAS such increases in bus fares will obviously 
result in a loss of patrons on buses and, by reason of that, 
a reduction in services followed by more frequent use of the 
automobile ; 

THEREFORE BE IT RESOLVED THAT this Council vigorously 
urge B.C. Hydro and the Provincial Government to refrain 
from any increases in bus fares. 

(Notice) 

3. Rental Accommodation for 
Families with Children 

MOVED by Aid. Rankin, 

THAT WHEREAS housing is a basic right of all people 
regardless of age, sex, nationality, etc; 

AND WHEREAS rental accommodation is being denied by 
landlords to families with children where such accommodation 
is suitable for families; 

THEREFORE BE IT RESOLVED THAT Vancouver City Council 
request a Charter Amendment to allow enactment of the following: 

"Occupancy of housing accommodation by adults and 
children is deemed an appropriate use where such 
housing was on the 1st day of January, 1975, or 


Cont'd. 
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NOTICE OF MOTION (Cont'd) 

Rental Accommodation for 
Families with Children (Cont'd) 


subsequent to that day, shared by at least one adult 
and one or more children, 

THAT: The Director of Legal Services draw up a 
by-law to implement this policy." 


(Notice) 


ENQUIRIES AND OTHER MATTERS 


Alderman Harcourt 
Towing 


Alderman Boyce - 
U.B.C.M. Attendance 


enquired on the progress with 
respect to tow-aways and also 
asked if the use of meter checkers 
might be expanded to ticket cars 
over-parked on parking lots. 
Alderman Rankj n advised he would 
make memoranda available showing 
the progress made to date, but 
advised, as did the Mayor, that it 
was not possible or practical at 
this time to increase the duties 
of the meter checkers. Large 
administrative costs and certain 
legal requirements would be 
necessary. 


enquired with respect to attendance 
at U.B.C.M. and whether or not 
per diem has been authorized. The 
Alderman was advised that 
Alderman Volrxcn would be raising 
this at the next meeting of Council. 


The Council adjourned at 8:55 p.m. 


The foregoing are Minutes of the Regular Council Meeting 
of September 21, 19 76, adopted on September 28, 19 76. 


MAYOR 



CITY CLERK 
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MANAGER'S REPORT, September 17, 1976 (WORKS - 1) 


WORKS AND UTILITY MATTERS 


RECOMMENDATIONS 


1 , Arthur Laing Bridge (Formerly Hudson Street Bridge) 


The City Engineer reports as follows: 
" INTRODUCTION 

On July 29, 1975, Council approved a report which outlined proposals for 
maintenance and right-of-way control for the north approaches to the bridge. This 
report stated, in part, that the Crown would convey certain lands to the City by 
letters patent and that this conveyance would form part of the Agreement. This 
was necessary since City streets were re-located to these lands as part of the 
bridge construction. The lands being conveyed to the City are shown in Appendix I. 

Last year, the Ministry of Transport requested also that the City convey 
certain residual lands which are no longer required for street purposes, but since 
agreement could not be reached, it was decided to exclude this matter from the 
terms of the agreement approved by Council on July 29, 1975, and report at a later 
date. The purpose of this report is to recommend disposal of the residual lands. 

COMMENTS 

The land in question is on 75th Avenue, at Hudson Street and on Marine 
Drive at Hudson Street, as shown in Appendix I. The land is presently part of 
the City street system, but since the street is now realigned, this land is no 
longer required for street purposes. The Crown wish to obtain ownership to 
consolidate their adjacent lands and possibly develop parking areas. The area 
on 75th has on it bridge support piers and hereby precludes it being used for 
City Streets. The land at Marine Drive and Hudson Street has a sewerline running 
through it and the Crown has agreed that the City maintain an easement in per- 
petuity over these lands for the sewerline. 

The City Engineer is agreeable to the Crown's request for a transfer 
of lands since the Crown is giving the City a much greater land area, and the 
streets have been realigned so the lands are residual for street purposes. 
Also, the City would not have to maintain these land areas. 

The City Engineer RECOMMENDS that those portions of road outlined 
on the attached plans marginally numbered B.C. 1126 and B.C. 1135 be closed, 
stopped up and conveyed to the abutting owner subject to the following conditions: 

A . The Crown to provide and register subdivision plans satisfactory to tha 
Approving Officer. The Plans to consolidate the closed roads with the 
abutting lands. 

B . The Crown to grant a right-of-way for public utilities over the entire 
area of closed road shown on plan marginally numbered B.C. 1135. 

C. The Director of Legal Services and the City Engineer be authorized to 

include the conveyance of the said lands in the terms of reference, approved 
by Council July 29, 1975, for the Agreement with the Crown." 

The City Manager RECOMMENDS that the above report of the City Engineer 
be approved. 


Continued on Page 2. 
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2. Contract 763, Overpass North of Sixth Avenue 
Between Birch and Alder 


The City Engineer reports as follows: 

I "Tenders for the construction of an overpass north of Sixth Avenue between 

! Birch and Alder Streets were opened on August 26, 1976. Eight bids were received 
i and are tabulated below. This is a unit price contract. Items 14, 15, 16 and 17 
are shown separately for clarification. Item 14 is for additional reinforcing 
steel that may be required. Item 17 is for bridge deck surfacing and is an 
option to Items 15 and 16. 


Contractor , 

Total 
Bid 

Item 14 

Item 15 

Item 16 

Item 17 

Total Bid less 
Items 15, . 16, 17 

A.R. Grirawood 

$514,060 



$3,100 
(§ $10 

$1,550 

(a $5 


$509,410 

Mutual Const. 

$577,363 

.25 

lb. 

$3,100 

(§ $10 

$2,201 
(a$7.10 


$572,062 

Hallcraft Const. 

$579,993 

.24 

lb. 

$2,976 
(a $9.60 

$2,108 
(a $6.80 

$2,573.00 
(a $8.30 

$572,336 

Manning Const. 

$636,840 

.26 

lb. 

$3,100 

(? $10 

$2,790 
@ $9 


$630,950 

Smith Bros. & 
Wilson 

$688,483.06 

.26 

lb. 

$3,146.50 
@ $10.15 

$2,216.50 
(a $7.15 

$12,586 
(a $40.60 

$670,534.06 

Van Const. 

$705,600.67 

.24 

lb. 

$2653.60 
@$8.56 

$1,869.30 
(a $6.03 


$701,077.77 

Caversham Const. 
& Donaldson Eng. 

$846,566.50 

.26 

lb. 

$3,596 
(a$11.60 

$2,325 
(a $7.50 


$840,645.50 

Chinook Const. 

$985,921 

.43 

lb. 

$7,316 

(a $23 

$4,340 
@ $14 

$13,300 
@ $43 

$960,935 


The low bidder was Grimwood Construction. Our enquiries indicated that they have 
had considerable experience in this type of work. Further they have agreed to 
supply Item 14 at $.24 lb. Funds for this work were approved by Council on Miy 23, 1975 
and are available in account 316/2646. The contract price is within the budgeted amount. 
I RECOMMEND that: 

A. Contract No. 763 be awarded to Grimwood Construction for the amount of $514,060 
including Items 15 and 16. 

B . The Director of Legal Services be instructed to prepare the necessary contract 
documents and execute the same on behalf of the City." 

The City Manager RECOMMENDS that the above report of the City Engineer be 
approved. 


Continued on Page 3 . 
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(WORKS - 3) 


3 . Proposed B.C. Hydro Lighting Attached to Georgia Viaduct 
The City Engineer reports as follows: 

"An application has been received from Roy Campbell Ltd. .Consulting 
Electrical Engineers, 612 Clyde Avenue, West Vancouver on behalf of B.C. Hydro 
(Railway Division) for permission to mount area lighting on four columns support- 
ing the Georgia Viaduct, in order to illuminate parking areas and roadways within 
the new B.C. Hydro Carrall Yard Pool Car Terminal under the Viaduct. The pre- 
liminary drawing submitted is satisfactory. 

I RECOMMEND that the application be approved subject to a legal agreement 
satisfactory to the Director of Legal Services and the City Engineer including 
the following points: 

A . Final drawings and all details of construction and maintenance to be 
satisfactory to the City Engineer. 

B. Term 30 years. 

C. B.C. Hydro to remove or alter the lighting at its own expense on 
30 days notice when required by City. 

D. B.C. Hydro to assume all liability and costs of the lighting." 

The City Manager RECOMMENDS that the above report of the City Engineer 
be approved. 


INFORMATION 

4 . Tender Awards 

The Purchasing Agent reports as follows: 

i 

"In accordance with Council policy, contracts for the follow- 
ing supplies were awarded by the City Manager/authorized City 
Officials : 


55 H,P, Tractor-Loader-Mowers 

Cane Fibre Joint Filler Material 

Traffic Controllers 

Traffic Counting Equipment 

Heavy Duty Panel Truck 

170 CM Portable Air Compressors 

Firemen's Working Jackets 

Compact Pick-Up Truck 

Data Processing Continuous Stock Forms 

Dump Truck Hoist Kits 


The City Manager submits the foregoing report of the Purchas- 
ing Agent for the INFORMATION of Council . 


Continued on Page 4. 
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(WORKS - 4) 


5 . Boundary Road Reconstruction at Kingsway 


The City Engineer reports as follows: 

"At the Council Meeting of August 31, 1976 City Council approved the 
following recommendations of Burnaby Council: 

1. THAT the City of Vancouver be asked to proceed immediately with the 
improvements to Boundary Road between Kingsway and Thurston Street, 
as geometrically modified on the attached sketch, and including the 
widening of the B.C. Hydro Railway underpass to four lanes with 
50/50 cost sharing as previously agreed upon. 

2. THAT the two Councils continue to discuss and resolve the whole 
question of the remainder of Boundary Road between 29th Avenue and 
Marine Drive. 

When speaking to this item the City Engineer informed City Council that 
reduction in scope would probably result in higher unit costs. In re- 
negotiating the contract, the low bidder. Jack Cewe Ltd. , offered to proceed 
with the work immediately but requested an increase of 7% in his unit bids. 
This increase is considered reasonable in view of the reduction in scope of 
the work. This increase will amount to $7,000. 

As City Council instructed that the work proceed immediately, knowing 
that additional unit costs were likely to be involved, the City Engineer has 
authorized Jack Cewe Ltd. to proceed on the above terms. Further delay would 
have meant postponing construction to the spring of 1977." 

The City Manager submits the matter to Council for INFORMATION. 


FOR COuNCil ACTION SEE PAGE(S) 
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REPORT TO COUNCIL 

STANDING COMMITTEE ON HEALTH AND WELFARE 

SEPTEMBER 10, 1970 

A meeting of the Standing Committee of Council on Health 
and Welfare was held in the No. 1 Committee Room, City Hall, on 
Thursday, September 10, 1970, at 9:55 a.m. 

PRESENT: Alderman Linnell (Chairman) 

Aldermen Adams, Bird, Broome, Calder, 

Hardwick, Phillips and Rankin. 

ABSENT: His Worship the Mayor (Civic Business) 
Aldermen Sweeney and Wilson 

CLERK TO 

THE COMMITTEE : M. James 


The Minutes of the meeting held July 30, 1970, were adopted, 

PART I 

The following recommendation of the Committee is submitted 
for the action of Council : 

RE COMMENDAT I ON 


1. Increased Administration Costs 
Social Service Department 

Under date of August 10, 1970, the Board of Administration 
advised Council of increased social welfare costs. The Board noted 
in that report the increase in welfare costs as follows: 

" City's Share of Social Welfare Costs 


Year 

1966 
1967 

1968 - Note 1 
1969 

1970 - estimated - 
Note 2 


Amount 
$ 

1,376,602 
1,592,363 
3,596,933 
4,355,313 
5,455, 120 


Percentage Increase 
Over Previous Year 

% 

15 .67 
125 .88 
21 .08 
25.25 


Note 1 - The Provincial - Municipal cost sharing was changed 
from 90%-10% to 80%-20% effective April 1, 1968. 

Note 2 - The estimated costs include the adjustment of $434,997 
approved by Council on August 3rd plus the latest cost 
increase of $221,600." 

Included in the report was an outline of the increase in the 
administrative costs of operating the Department and the following 
table shows how these administrative costs have increased substan- 
tially: 


Cont 'd . 
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Manager's Report, September 17, 1976 (BUILDING - 1) 

BUILDING & PLANNING MATTERS 


INFORMATION 


1. Development Permit Application for 
331 Carrall Street 


The Director of Planning reports as follows: 


"On August 19th, 1976, the Planning Department received a 
Development Permit Application for a small, one-storey ware- 
house at 331 Carrall Street in Gastown. The application calls 
for a change of use to office/restaurant with extensive 
renovations to the street facade. 

The proposed changes to this property meet the zoning and 
planning criteria for the Gastown Historic Area and 
accordingly the application will be approved. 

The exterior renovations include the removal of the large, 
wall mural of a pigeon opposite Pioneer Place. The erection 
of this mural was done by special permission of Council dated 
May 27th, 1975. Because the permission for this mural was 
granted by Council action, the Director of Planning wishes 
to inform Council of the more recent application for this 
property. " 


The City Manager submits the foregoing report of the Director of Planning 
for the INFORMATION of City Council. 


RECOMMENDATION 


2. 1055 West 41st Avenue - Development Permit 

Application #71945 - Zone: (RS-1) One-Family 
Dwelling District Schedule 


The Director of Planning reports as follows: 

"Development Permit Application #71945 has been filed by Dirassar, 
James & Jorgensen to construct additions to the existing Louis Brier 
Personal Care Home & Hospital located on this site at the northwest 
corner of Oak Street and 41st Avenue. The additions would be one- 
storey in height and would be located on the east side of the develop- 
ment adjacent to Oak Street. The area of the additions would be 
approximately 15,700 square feet and would contain 44 personal care 
units. (For details, see attachment.) 

When dealing with the deletion of Section 3, Subsection 13 from the 
Zoning and Development By-law No. 3575 at a Special Council Meeting 
(Public Hearing) on March 11, 1976, two neighbouring property owners 
of the Personal Care Home & Hospital addressed Council and filed a 
brief containing 62 signatures opposing a Development Permit Applica- 
tion to construct additions to the development. They were concerned 
that the deletion of Section 3, Subsection 13 would permit the Director 
of Planning to permit large additions to the hospital. The majority 
of the objections were from residents located in the area west of 
the development. 

Section 3(13) did not allow the Director of Planning to permit additions 
exceeding 30% of the area of the existing building. 


Cont'd 
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Clause #1 continued: 


(BUILDING - 2) 


While approving the deletion of Section 3, Subsection 13 from the Zoning 
and Development By-law No. 3575, Council also passed the following 
resolution: 

'Further that before any development permit is issued with 
respect to additions to the Louis Brief Home & Hospital, 
the Director of Planning submit the matter to Council for 
consideration. ' 

Urban Design Panel 

The Urban Design Panel has recommended that the design as proposed be 
approved. 

Landscaping 

The landscaping and site treatment drawings have been reviewed and it 
is recommended that the landscaping as proposed be approved. 

It is noted that this development permit application for an addition 
to the Personal Care Home portion of the existing building will permit 
the retention of most of the existing trees and lawn. 

Notification of Neighbouring Property Owners 

52 neighbouring property owners were notified and 2 objections (from 
neighbouring property owners to the west of the site) were received. 

The Director of Planning recommends that this development permit 
application be approved, thereby permitting the construction of a 
one-storey addition to the Personal Care Home portion on the east 
side of the existing building and an addition of 1,000 sq. ft. to 
the existing dining area, subject to the following conditions: 

1. The 49 off-street parking and 2 loading and unloading 
areas are to be provided, including surfacing, in 
accordance with the approved drawings and Sections 12 
and 13 of the Zoning and Development By-law within 
60 days from the date of any use or occupancy of the 
proposed development and thereafter permanently 
maintained. 

2. All landscaping and treatment of the open portions of 
the site, other than off-street parking and loading area 
referred to in the preceding condition, shall be provided 
within 6 months from the date of any use or occupancy of 
the proposed development and thereafter permanently 
maintained. 

3. All utilities, including telephone, television cable, and 
electricity shall be completely underground. " 


The City Manager RECOMMENDS that the recommendation of the 
Director of Planning be approved. 


3. 1024 West 7th Avenue - Development 
Permit Application #74 524 


The Director of Planning reports as follows: 

"Develooment Permit Aopli cation No. 74524 has been filed by W. R. Ussner, 
Architect on behalf of Ryder Parsons and Associates, to construct a 
four (4) storey plus cellar apartment complex containing six (6) dwellinq 
units and underground parking on this site (50' x 110') located on the 
south side of 7th Avenue between Spruce and Oak Streets 


Cont'd . . . 
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Clause #3 continued ; 

The proposed building will beat variance to the regulations of Section 
1 of the CRM-2 District Schedule with respect to floor space ratio 
setbacks and height, (for detailed comoarison, see attachment). 

Section 3 of the CRM-2 District Schedule gives City Council the discretion 
to permit a building at variance to the regulations of Section 1, with 
Council to have due regard to the following: 

(a) The provision of private outdoor living space, daylightinq, land- 
scaping, the disposition of the required off-street parkina and 
loading facilities, the location of the building in relation to 
the site and surrounding streets and buildings and its overall 
design. 

(b) For buildings approved under these clauses only. Council shall 
determine the maximum gross floor area which shall be allowed 
having particular regard to the factors noted above. In no case, 
however, shall : 

(i) the maximum floor space ratio exceed 1.5 computed as 
described in Section l.G of the CRM-2 Multiple Dwelling 
District Schedule 

(ii) the height of the building exceed thirty-five feet (35') 
nor twenty-five feet (25') measured from the centre line 
level of the nearest streets directly southward. 

City Council on June 1st, 1976 adopted the Fairview Slopes Policy Plan. 
With respect to height this plan states: 

'The height of a building should not exceed 35' measured vertically 
above a hypothetical line connecting the north and south property 
lines: additionally the height of a building should not exceed 
25' above the south property line. Height should be calculated 
from the City building grades on all street frontages. 

The following may be excluded from the height calculation: 
sundeck balustrade, planters, roof garden details and architectural 
appurtenances such as towers, turrets and cupolas provided that 
they are of acceptable design and are one third or less of the 
width of the buildinq(s) as measured on the south elevation 
drawings. ' 

The proposed development does not exceed the height limitation"^ noted 
above, but does exceed the maximum permitted floor space ratio by 
0.06 or 354 square feet. 


Area Planning 

The Fairview Area Planner has recommended approval of this Development 
Permit Application. 

Urban Design Panel 

The Urban Design Panel recommended that this design be approved subject 
to landscaoing to the satisfaction of the Director of Planning. 

The Director of Planning recommends that this Development Permit Appl- 
ication be approved, thereby permitting the construction of a four (4) 
storey plus cellar apartment complex, consisting of six (6) dwelling 
units and underground parking, subject to the follov/ing conditions: 

1. Prior to the issuance of the Development Permit: 

(a) Revised drawings are to be first submitted to the 
satisfaction of the Director of Plannina, clearly 
indicating: 


Cont'd 
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(BUILDING - 4) 


(i) details of all landscaping and treatment of open 
Dortions of the site including the tyoe, location, 
quantity and size of all planting materials and 
ground cover and including details of all planters 
and method of irrigation. 

(ii) details, including height, materials and finishes 
of all screens, fences and retaining walls. 

(iii) overhead clearance in underground parking garage 
to be not less than 7' clear. 

(iv) the provision, location and detail of garage 
ventilator(s) . 

(v) surfacing of off-street parking in accordance with 
the relevant requirements of Section 12 of the 
Zoning and Development By-Law. 

(vi) floor space ratio not to exceed 1.50. 

2. The 11 off-street parking spaces are to be provided in accord- 
ance with the relevant requirements of Section 12 of the Zoning 
and Development By-Law within sixty (60) days of any use or 
occupancy of the proposed development and thereafter permanently 
maintained. 

3. All landscaping and treatment of open portions of the site is 
to be completed within six (6) months of the date of any use 
or occupancy of the proposed development and thereafter 
permanently maintained. " 

The City Manager RECOMMENDS that the recommendations of the 
Director of Planning be approved. 


4. Kitsilano Neighbourhood Improvement Program: 
Henry Hudson School Playground 


The Director of Planning reports as follows: 

"On May 6, 1975 City Council adopted the Apartment Area Plan for Kitsilano. Plan 
Policy #26 states "Henry Hudson School be improved in order to be the primary 
community use facility within the apartment area." NIP funds have been allocated 
to improve two rooms within the school to make them useable by the community. 
Some improvements are required to be made to the school grounds so that they will 
be more attractive and useful to the conmunity. 

Earlier this year, the Hudson Parents Advisory Group started working with School 
Board staff, the Kitsilano Planning Office staff. School personnel and students to 
prepare plans for making improvements to the Husdon School grounds. Three 
members of the Parents Group are practising architects, so a fairly detailed and 
accurate plan was able to be produced. 

The plans show the construction of an adventure playground, the relocation of the 
parking area and substantial landscaping (Details are listed in Appendix A and 
are shown in the plans in Appendix B). The School Board has estimated the total 
cost for this project at $29,493. This figure excludes the cost of overheads 
($7319.00) which the School Board has agreed to pay, the cost of the wooden poles 
used in the playground construction (the Parents Group arranged to have them 
donated), and the School Board grant of $2000.00 which is made available to all 
groups installing adventure playgrounds on school yards. 

The Kitsilano Site Office Coordinator and the Kitsilano Citizens Planning Committee 
reviewed this proposal and recommended sufficient NIP funds be allocated to ensure 
its completion. C.M.H.C. concurs. 
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On October 7, 1975 City Council approved the expenditure of up to $10,100 to 
alter the lunchroom in Hudson School to make it suitable for community use. Because 
of a clerical error, this amount was actually $550 less than was required to com- 
plete the job. This $550 should be allocated to this project at this time. 

It is therefore RECOMMENDED that: 

City Council approve the expenditure of up to $30,043 (thirty thousand and 
forty- three dollars) from the Kitsilano Neighbourhood Improvement Program budget 
(Recreation Facilities category) for the purpose of improving the school grounds, 
as detailed in the attached appendices (this includes $550 required to balance 
the budget on the previous work done on Hudson School.) The cost sharing is as 
follows: City $7510.75, Province $7510»75, Federal $15,021.50." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Director of Planning be approved. 


5. Rezoning Application - 8 719 Granville Street 

The Director of Planning reports as follows: 

"An application has been received from L, Pedersen requesting an 
amendment to the Zoning and Development By-Law No, 3575 whereby 
the above-mentioned property be rezoned from (RM-3) Multiple 
Dwelling District to (C-2) Commercial District for the purpose of: 

'building a retail outlet on the main floor with 
living quarters upstairs, ' 

SITE DESCRIPTION 

The site is located on the West side of Granville Street 66 feet to 
the South of West 7lst Avenue. The site is a rectangular lot measuring 
33 feet along Granville Street and 109,5 feet in depth. The total site 
area is 3^614 square feet (See Appendix A). 

The land to the West of the lot is zoned (RS-l) One-Family Dwelling 
District and is developed with single family houses. The two lots 
directly to the North of the site are zoned (C-2) Commercial District 
and contain a fast food outlet. The lands to the South and the East 
are zoned (RM-3) Multiple Dwelling District. The site immediately to 
the South of the subject site is developed with a frame-construction 
apartment building. 

ANALYSIS 

The property to be rezoned is a locked-in lot. The site is too small 
to permit development of a multiple dwelling. Even a duplex would 
require a considerable relaxation in the site size regulations by the 
Board of Variance. The only outright use for this lot under the (RM-3) 
Multiple Dwelling District Schedule is a one-family dwelling. 

The intended use for this site, as stated by the applicant, is a T.V. 
and radio repair shop on the ground floor with living accommodation 
above. The provisions of the (C-2) Commercial District Schedule would 
permit this proposed use, however, the floor space ratio requirements 
would not permit the construction of a building which would be out. of 
scale with adjacent structures. Furthermore, the proposed use would 
pi''ovide an acceptable transition between the adjacent commercial and 
apartment uses, a better one than would a one-family dwelling. 

The Vancouver City Planning Commission at its meeting on September 1, 
1976 concurred with the recommendation of the Director of Planning. 
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RECOMMENDATION : That the application be approved and referred 
direct to a public hearing. 

The City Manager RECOMMENDS that the report of the Director of 
Planning be received and the whole matter referred to a Public 
Hearing. 


6. Provincial Government Metric 
Housing Demonstration Project 

Dunhill Development Corporation, acting on behalf of the Provin- 
cial Goverr.ment have approached the Project Manager /Champlain 
Heights regarding a metric housing demonstration project. The 
following letter from Dunhill outlines details of their proposal: 

'As the Hon. Hugh A. Curtis, Minister of Municipal Affairs and Housing 
stated in a recent press release, Dunhill Development Corporation has 
been asked to complete a metric demonstration project in the Vancouver 
area. The project will be used to identify and resolve some of the 
major problems that may be encountered in adopting the metric system 
in the construction industry. 

Canada is committed to the use of the international metric system, 
with implementation to begin in January, 1978, therefore an immediate 
start on a demonstration project is imperative. With this time con- 
straint, we have attempted to locate a suitable property, zoned, 
fully serviced and in an area where a high standard of affordable 
housing would be appropriate. The site that most closely meets our 
requirements, is the parcel identified as Enclave 15 in Champlain 
Heights. We would, therefore appreciate favourable consideration of 
the sale of this property to Dunhill Development Corporation. 

Discussions have been held with Mr. Jim Moodie, who agrees that our 
proposals do not conflict with your program for the area. At this 
stage we are suggesting the construction of 113 units of 2, 3 and 4 
bedroom townhouses, with floor areas ranging from 98 to 140 square 
metres (1050 to 1500 sq. feet). The units will feature careful 
architectural treatment, be fully landscaped and emphasize privacy. 

Our marketing objective is to produce units that will sell in the 
$47,000 to $55,000 range. It is intended to achieve a mix of housing, 
including units financed under the AHOP program. Additional costs 
attributable to the introduction of the metric system will be absorbed. 
Purchasers will, therefore, pay only the comparable units built 
conventionally . 

If you agree in principle with this proposal, I suggest that we proceed 
immediately to the negotiation of the sale price and the development 
details for final approval by your Council and this Corporation.' 

The Pro^ec" Manager has reviewed this proposal and is of the 
ooinion that it would be of considerable benefit to all concerT\ed 
(City of Vancouver, the Province, Construction Industry and the 
community). The propos-^-1 has also been discussed with City 
5taff (Finance, Property S Insurance, Planning) who concur 
with the f:;! loving recommendations: 

It is recommended: 

THAT Council approve in principle the sale" of Enclave 16/Champlain 
Heights tc Dunhill Develoomcnt Corporation for the construction 
if a Metric Housin,--, Demonstration Project. This project to 
)y2 subject to development guidelines and design controls 
similar tr those specified in the "Implementation Report/Areas 
■: £ F Chamnla;"n Heights". 


Cont'd 


Manager's Report, September 17, 1976 (BUILDING - 

Clause #6 continued : 

AND FURTHER THAT the Gity and Dunhill Development Corporation 
iointly appoint an independent appraiser to determine fair 
market va]ue for Enclave 16. 

Final approval will be subject to Council agreeing on 
sale price. Approval of the form of development will 
normal development permit procedure. 

♦ TENURE 

The Director of Finance reports as follows: 

"On July 22, 1975, Council, when considering a report from the 
Director of Finance on the issue of whether to lease or to sell 
the land in Champlain Heights, resolved that all of the land 
would be disposed of through long term leases. The principal 
points dealt with in making this decision were the strategic 
issue of regaining control of a large segment of land in 
60 years time versus the financial issues of a lower initial 
return on the land and the potential expenditures which the 
City would face to buy out the lessee's interest on termina- 
tion of the lease. In addition, it was noted that it would 
be more economic to lease land for non-market use in order to 
realize increments in land value. 

Since July, 1975, the City has had the experience of drawing 
up leases in False Creek, and while the City has resolved 
most of the complexities from its side, it has gained a 
greater appreciation of the financial and legal problems 
created for developers. 

The other development since 1975 has been a glut on the market 
of condominiums with a corresponding drop in the demand for 
land. It was as a consequence of this drop in demand and the 
problems created in marketing the land that Council resolved 
' to sell Enclave 1 in Champlain Heights, rather than lease it. 
However, it was also noted that Enclave 1 was not a strategic 
property due to its location. 

The issue of strategic location becomes more relevant for 
Enclave 16 because it is likely that the majority of the 
property within the loop road will remain in City ownership 
due to its use as parkway or for non-market housing. Ac- 
cordingly, if Council chooses to sell Enclave 16, there will 
be no compelling reason to pursue the lease option for the 
balance of the market enclaves. 

Dunhill have indicated to the City that their preference 
is to buy the land, although they did not close the door 
on the option to lease. If the City wanted to lease the 
land, the proceeds for the land would be less, although 
the amount of discount cannot be accurately guaged at this 
time. 

On balance, the Director of Finance RECOMMENDS that the 
land be sold rather than leased." 

The City Manager RECOMMENDS that the recommendations con- 
tained in this report be approved. 


a suitable 
be subject 
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LICENSES AND CLAIMS MATTERS 


RECOMMENDATION 

1. Public Market at 1148 Homer Street - License Fee 


The Director of Permits and Licenses reports as follows: 

"On August 24, 1976, City Council considered a request for a 
reduced license fee for a "Flea Market and Swap Meet" type of 
business at 1148 Homer Street and passed the following motion: 

'THAT the Director of Permits and Licenses report back 
to Council on an appropriate license category and fee 
for this type of operation.' 

As pointed out in the report dated August 20, 1976, this type of 
operation is described as a Public Market in the License Bylaw 
and the license fee is $100.00 per day. However, this fee was 
established to cover Public Markets which only operate for one 
or two days and are usually held in one of the Buildings at the 
Pacific National Exhibition, and therefore do not pay Business 
Tax. 

The proposed market at 1148 Homer Street is to operate until the 
end of this year and may continue full time in 1977 depending 
upon the success of the venture. As a result. Business Tax can 
be charged and a lower license fee should be levied. 

The Director of Permits and Licenses RECOMMENDS that the Director 
of Legal Services be instructed to propose an amendment to the 
License Bylaw to include the following definition: 

PUBLIC MARKET - which is required to Fee: $75.00 per annum 

pay business tax. " 

The City Manager RECOMMENDS that the recommendation of the Director o 
Permits and Licenses be approved. 


FOR COUMCIL ACTION SEE PAGE(S) 
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FIRE AND TRAFFIC MATTERS 


RECOMMENDATION 

1 . Street Closures to Accommodate Gastown Days 
The City Engineer reports as follows: 


"In a letter dated September 3, 1976 (attached), Al Bowen, Chairman of 
the Gastown Merchants Association, requests that certain streets in Gastown be 
closed to vehicular traffic on September 25 and 26, 1976. The closure will 
facilitate the Gastown Days Festival Celebrations on the anniversary of the 
opening of the Water Street beautif ication project. The streets requested to 
be closed are : 


Water Street - from Cordova Street to Carrall Street 
Alexander Street - from Carrall Street to Columbia Street 
Carrall Street - from Powell Street to its north end 

Abbott Street - from the lane south of Water Street to its north end 
Cambie Street - from the lane south of Water Street to its north end 
Trounce Alley - lane south of Water Street from Carrall Street to 

Abbott Street (1 block) 

The event will include a pancake breakfast, professional stage enter- 
tainment, ethnic dancing, mining displays, wine and beer gardens and a farmers' 
market . 

The Police Department will provide special attention for the event. 
Further, there will be no disruption to transit services and there are no ob- 
jections from a Traffic Engineering standpoint. 

Should Council approve the applicant's request to close to vehicular 
traffic the requested streets on Saturday, September 25, 1976 from 11 a.m. to 
2 a.m. Sunday, September 26, 1976, and on Sunday, September 26, 1976 from 12 noon 
to 10:30 p.m., such approval should be subjected to the following conditions: 


1. The applicant enter into an arrangement satisfactory to the Director of Legal 
Services indemnifying the City against all claims that may arise from the 
proposed closure. Such indemnity to be in the form of Insurance in which the 
City of Vancouver is named insured. 

2. Any food concessions be approved by the City Health Department. 

3. The cost of any street cleaning required over and above normal street 
cleaning be borne by the applicant. 

4. The cost of temporary traffic controls be borne by the applicant. 

5 . That any licenses required by the Department of Permits & Licenses , or Health 
Department be obtained prior to the closure. 

6. Unrestricted access to be provided for emergency vehicles. 


In connection with items (3) and (4), the applicant requests a grant to 
cover the cost of temporary signing and barricading as well as extra street cleaning. 
It is estimated that the cost of this work will be $1150. 

Should Council decide in favour of the applicant's request to defray costs, 
conditions 3 and 4 above would not apply and it is suggested that this be done in the 
form of a grant in order that funds may be apportioned to the applicable appropria- 
tions. The Comptroller of Budgets advises that, if approved, the funding for this 
grant will be provided from Contingency Reserves." 


The City Manager RECOMMENDS that the above report of the City 
Engineer be approved . 


FOR COUNCIL Aam SEE J>AGE(S) Lh, 
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FINANCE M;^.TTERS 

RECOMMENDATION 

1. Complaint Re Tax Penalty 
The Director of Finance has submitted the following report. 

"Pacific Plastics Ltd. by letter dated August 17, 1976 wrote to the City and complained 
•regarding the City charging a penalty for the late payment of their taxes. Their 
letter is as follows: 

' Dear City Council : 

Pacific Plastics Limited has been in Vancouver for more than 
ten (10) years and have paid our tax assessments each year with- 
out using the valuable time of the Court of Revision, 

However, on our payment of $12,069.71 being one day late and 
being charged 4% or $482.79 penalty, we must object and object 
strongly. 

We realize penalties should be imposed for late payment, but you 
must also realize that some common sense should also be utilized 
in the administration of these penalties. Most businesses allow 
three days grace on payment before slapping on penalties and then 
taking the hard line Mr. Bennett has taken in his letter dated 
August 5, 1976, (copy attached). 

Would you and your council please make some decision in this 
matter and advise us of the outcome.' 

i 

I In the above letter Pacific Plastics Ltd. refers to a letter from the Supervisor 
iOf Property Tax to Pacific Plastics Ltd., dated August 5, 1976. That letter is as 

I fol lov.s : 

I 'Re: Tax Account No. 144-9602, 144-9602, 144-9610 and 144-9636 

1 have checked our records for the above-noted tax accounts and find 
that your initial payments were received in this office on July 1 ^ 
1976. A further check of your envelope shows a meter post mark 
date of July 6, 1976. Since this is your own meter date it would 
appear that your payments were not mailed on July 2, 1976 as you 
have assumed in your letter of July 29, 1976, 

For your further information your current payment of $482.79 was 
dated July 29, 1976. The envelope was meter post-marked August 3, 
1976 and was received in this office on August 4, 1976. 

Perhaps you may have an internal mailing problem of which you are 
not aware. ' 

A report on the subject matter of tax penalties is being prepared for Council 
presently, but it was felt that the above letter from Pacific Plastics should 
not be delayed. The City's long-standing policy of charging a penalty on late 
|p?vment of taxes is rigorously applied and the tax bill states on it that post 
marks will net be accepted. In any event, as the penalty in 1976 applied for 
lar.y payments after July 5, i.e. July 6 being the first day penalty is applied, 
and the company's meter post mark on their envelope gave a date of July 6, 
it certainly appears that the company did not even get their letter in the 
mail before the penalty deadline. The apparent delays between preparation of 
cheques and their actual entry into the mailing system are a common problem 
with many companies and hardly the responsibility of the City. 

I recoMt!iend that no action be taken on the complaint of Pacific Plastics Ltd. 
regarding their tax penalty." 


The City Manager RECOMMENDS approval of the RECOMMENDATION of the Director of 
Finance. 


STANDING COMMITTEE ON HEALTH AND WELFARE 2 

SEPTEMBER 10, 1970 

Clause No. 1 (Cont'd.) 


" Social Welfare Department (excluding Taylor Manor) 


Year 


Admini strati ve 
Costs - Note 1 


1966 
1967 
1968 
1969 

1970 - estimated - Note 2 


579,435 
603 ,585 
639,810 
823,363 

886,246 (946,246) 


Note 1 - These costs are net after Provincial cost 
sharing and recoveries under the Canada 
Assistance Plan. 


Note 2 - The Social Welfare Department will be reporting 
to Council on additional budget funds required 
to cover administrative cost increases this 
year amounting to about $60,000. This would 
increase the total administrative costs to 
$946,246 in 1970." 

As noted in the August 10, 1970, report, a subsequent 
report dated August 20, 1970, and submitted to the September 1, 1970, 
meeting of Council advised that the 1970 operating budget of the 
Social Service Department was not sufficient in light of the increased 
case loads and that an increase in the amount of some $59,900 in the 
budget would be required to continue the Department's operation to the 
end of 1970. In handling the report of August 20th at its September 
1st meeting. Council authorized the increase in the Departmental 
Budget and directed 

"THAT the foregoing recommendations be approved and the 
subject matter of increasing welfare costs be referred to 
the Standing Committee on Health and Welfare for full 
consideration." 

Present at the meeting was the Acting Administrator, City 
Social Service Department, and the Director of the Single Men's Unit 
at 517 Hamilton Street. 

The Acting Administrator advised the Committee that, at the 
present time, the Canada Assistance Plan (Federal Government) pays 
50% of all staff salaries of the increase in the staff over the base 
year 1964. The Provincial Government is not committed to a percentage 
of costs of staff or other administrative costs but makes special 
arrangements, each of which are negotiated. 

At the present time, the Single Men's Unit is handling 
200 new applications per day, and the Acting Administrator and the 
Director of the Single Men's Unit advised the Committee how these 
applications were handled from a clerical and administrative staff 
point of view. 
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2. Miscellaneous Amendments to Encroachment 
By-law Fee Schedule 


The City Engineer and the Director of Legal Services report as follows: 

"Of late there are more and more requests to place landscaping and 
special or decorative surfaces on City streets. In many cases the 
decorative surfacing is in substitution for the usual sidewalk. 
The present annual fee for such encroachments is 254 per square 
foot. These often cover leirge areas Tnaking the fee quite onerous. 
In some cases it is xinreasonable to charge these fees so the City 
Engineer would like to have discretion to avoid annual charges in 
appropriate cases . 

Newly constructed crossings are dealt with by way of permit 
under the Crossing By-law. However it is frequently necessary 
to prepare agreements for old crossings. At present the old 
crossings are dealt with in a fairly cximbersome manner. It will 
be much more efficient to deal with the old crossings as encroach- 
ments with no annual fees or modest annual fees in line with the 
thousands of existing agreements covering the old crossings. An 
initial levy of $25.00 per crossing will be collected from the 
users as is now done with crossing permits under the Crossing 
By-law. 

In order to implement these changes it will be necessary to 
amend the Encroachment By-law Schedule of Fees. It is RECOMMENDED 
that the Director of Legal Sei^vices prepare the necessary Encroach- 
ment By-law amendment," 

The City Manager RECOMMENDS that the foregoing recommendation of the 
City Engineer and the Director of Legal Services be approved. 


CONSIDERATION 


3. Grant Request - Metro Communities Council 

The Director of Social Planning reports as follows: 

"The Metro Communities Council, a non-profit society founded in 
1935, sponsors Miss Vancouver in the Miss Canada Pageant. The 
Council also organizes the community and city pageants and various 
fund raising and publicity events. At both the local and national 
level the contestants are judged on "poise and carriage (20%), 
talent (20%), beauty of face and figure (20%), and personality, 
intelligence and deportment (40%). The 1976 Miss Vancouver has 
been chosen and will represent the city at the Miss Canada Pageant 
in Toronto in early November. The budget for local events and 
Miss Canada expenses is $1460. The Council has raised almost 
$700. through donations and fund-raising events and hopes to 
raise another $200. The city is being asked for a grant of $500." 

The City Manager submits the foregoing renort of the Director 
of Social Planning for the CONSIDERATION of Council. 

RECOMMENDATION 

4. Quarterly Review of Revenue and Expenditures 
as at June 30, 1976 


The Director of Finance reports as follows: 

"In accordance with Council's instructions, the following review of Revenues 
and Expenditures as at June 30, 1976 is submitted for the information of 
Council. A copy of the monthly statement of Revenues and Expenditures is 
on file with the City Clerk and may be examined in detail by members of 
Counci 1 . 
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In this review, actual revenues received and expenditures incurred to date 
are compared with the annual estimates and where significant variations 
between estimate and actual, as projected to year-end, are Indicated, the 
budget appropriations are adjusted. The net of the revenue and expenditure 
adjustments is transferred to the Current Surplus (Deficit) on Revenue Account. 

Revenue Variations 


Grants in Lieu of Taxes - $3^^.003 Net 

The following estimates are revised to reflect actual revenue received 
Source of Revenue 


1976 
Estimate 


$ 


1 . B.C. Hydro 

a) Tax equal to 1^ of 
B.C. Hydro 

Prior Year's Revenue 

b) Grant to City in lieu 
of Property Taxes & 
Local improvements 


c) 

Total B.C 


Overhead Trol ley 
Assessment 


Hydro 


2. Insurance Corporation of B.C. 

3. B.C. Liquor Control Board 

(increased grant equal to 
property taxes from [.C.B.C. 
6 B.C.L.C.B. results from an 
increase in the value of land 
and improvements owned by 
these two corporations.) 

k. B.C. Telephone Co. 


678,302 

489,775 

84,323 
1 ,252,400 

245,420 

130,805 


This grant in lieu of taxes 
from the B.C. Telephone Co. 
is equal to 1.25% of the 
Company's 1975 revenue. 

National Harbours Board 

This reduction in grant equal 
to taxes from the National 
Harbours Board results from 
a revised assessment of the 
Crown Property, for purposes 
of City claims for grants 
in 1 ieu of taxes . 


506,000 


520,000 


1976 
Actual 


$ 


692,517 

480,408 

89.736 
1 ,262,661 

275,980 

137,457 


560,756 


456,600 


Increase or 
(Reduction) 
$ 


14,215 

(9,367) 

5,413 
10,261 

30,560 

6,652 


54,756 


(63,400) 


6. Tax Grants, Housing Schemes 

This increase is due to 
additions to the tax rolls, 
and revisions to existing 
assessments . 

7. Central Heat Dist. Ltd. 

TOTAL REVISIONS TO GRANTS IN 
LIEU OF TAXES 


851 ,200 


13,000 


$3,518,825 


1,157,994 


11 ,380 


$3.862,828 


306,794 


(1 ,620) 


$344,003 
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Civic Theatre Revenues - $46,000 

The increase of $46,000 in Civic Theatre Revenues represents an increase 
of 1% over the initial 1976 budget. This is attributed primarily to an 
increase of \5% in Theatre rental rates, and a 10% increase in the selling 
price of drinks, both effective September 1, 1976. 

Interest on Temporary investments 

it is estimated that interest earned on temporary investments will exceed 
the original 1976 estimates by $450,000. However, this is directly due 
to the investing of the large cash balance of the Property Endowment Fund 
to which the earned interest is payable and will not have any affect upon 
the operating budget. 

increase in interest on Temporary Investments $ 450,000 

Transfer to Property Endowment Fund (450,000) 

Net increase to Revenue Budget -6- 


Expenditure Variations 


Health Department 

Youth Health Service - $48,320 

The cost of the Youth Health Service is funded jointly by the City, 
the Provincial Government, and the Medicare Programme. 
The recovery from the Provincial Government was erroneously overstated 
by $48,320 in the initial 1976 Budget. $ 48,320 

Home Care Programme - $66,099 

The Home Care Programme consisting of three full-time Public Health Nurses 
positions, together with fringe benefits and supporting costs, is fully 
recoverable from the Provincial Government. The department, when submitting 
their 1976 budget, included the recovery of the programme costs of 
$66,099 but omitted the expenditure. $ 66,099 

Net Health Department Increase/ (Reduction) $114,419 
Board of Parks & Recreation 


Recreation Programme 

Templeton Pool - $75,976 

Funding for the Templeton Pool, only recently opened, was 
omitted from the 1976 initial budget. The net coat to the 
City, considering expenditures of $143,126 and revenues 
of $67,150, is $ 75,976 

income Operations 

Lumberman's Arch Booth - ($52,700) 

Funding for the Lumberman's Arch refreshment booth was omitted 
from the 1976 operating budget. The net revenue to the City 
considering expenditures of $7^,496 and revenues of 
$127,196 is $( 52,700) 

Net Parks Board Increase/ (Reduction) $ 23,276 


Social Assistance Welfare Administrative & Per Capita Costs - ($240,914) 

The 1976 budget includes an amount of $6,905,337 for the City's share of the 
social assistance costs comprised of $255,753 for administrative costs based 
on an annual charge of 60( per capita and social assistance costs of $1.30 
per capita per month, using the 1971 population count of 426,256 persons. 
The 1976 Contingency Reserve also contains an amount of $1,200,000 in 
anticipation of proposed increases in both Social Assistance and related 
administrative costs. 
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The Provincial Government has now advised that there will be an increase of 
$.25 per capita per month in the Social Assistance charges, with the 
Administrative charges remaining at $.60 per capita per year, resulting in an 
increased cost to the City, in 1976, of $.25 x 426,256 persons x 9 months 
= $959,076. This amount will be transferred from Contingency Reserve allowing 
a reduction of $240,914 in the Contingency Reserve. 

Currently appropriated for welfare costs $ 6,905,337 

Held in Contingency Reserve for anticipated increase 1 ,200,000 

Total funding available 8,105,337 
Total funding required 7,864,423 

Allowable reduction in funding $ 240,914 

Fringe Benefits - General 

The City's share of the employee fringe benefits has increased considerably in 
the 1976 fiscal year, mainly due to the following: 

Workers' Compensation, increased by 79^ 
Health Plan, increased by 50% 

It is difficult to assess the additional cost at this time, but the total could 
reach the area of $400,000. A comprehensive study of these additional costs 
will be made and reported upon in the September budget review, when more complete 
information will be available. 

Transfers of Appropriations in Excess of $500 

The following departmental transfers were approved by City Manager Minutes of 
Authorization and are reported to Council for information. 

General Government 


Purchasing Division 

From 7035/341 sFlaries $ 11,100 

7035/344 Temporary Help 1,000 

7035/345 Fringe Benefits 1,500 

7035/372 Allocated to Departments 13,600 CR 

To 8008/902 Salaries 11,100 

8008/904 Temporary Help 1,000 

8008/911 Fringe Benefits 1,500 

8016/1564 Cost distributed to Aggregate Plant 13,600 CR 

Computer Services 

From 7030/308 Equipment Rentals $ 1,650 

To 7032/321 Travel 1,650 
To provide fundsr for vts;tt of coropany^ Technical Representa-^ 
tiyes to provide training session to City personnel. 

Planning Department 

From 7305/1 Salaries $ 2,8l4 

To 7308/144 Consultant Services 2,814 
To provide funding for on-going costs of Library Consultant 
for programme approved in 1975. 

Engineering Department 

From 8032/i2731 cFading of Boulevards $ 85O 

To 8038/3035 Procurement of Scythes 85O 
To provide funding for the purchase of scythes to facilitate 
the trimming of boulevards. 

Permits & Licenses 

From 6709/301 Salaries $ 3,000 

To 6709/303 Overtime 3,000« 
To fund the cost of increased overtime caused by 
vacancies in permanent positions. 


Cont ' d 


Manager's Report, September 17, 1976 
Clause #4 continued: 


(FINANCE - 6) 


The Director of Finance recommends that: 

A. The 1976 Revenue and Expenditures appropriations be adjusted 
as follows: 

Appropriation 


Revenues increase (Reduction) 


Grants in lieu of taxes (net) $ 3't't,003 
Civic Theatre Revenues k6,000 
Interest on Temporary Investment -9- 

Revenues Increase $ 390,003 

Expenditures 

Health Department $ ]]k,k]3 
Board of Parks & Recreation 23,276 
Social Assistance costs (2^0,91^) 

Expenditures increase $ ( 1 03,2f9) 

Total of Increased Revenues and Expenditures Reductions $ ^93,222 


B. The increased revenue and reduction in expenditures which 

is estimated at $'t93,222 for the 1976 fiscal year be transferred 
to the current surplus on revenue account. 

The City Manager RECOMMENDS that the foregoing report of the 
Director of Finance be approved. 


FOR COUNCIL ACTiON SEE PAGE(S)..i.k£ljL 
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Manager's Report, September 17, 19 76 


(PERSONNEL - 1) 


A 



PERSONNEL MATTERS 


RECOMMENDAT ION 

1. M.S. A. Dental Care Plan Service Contract 


The Director of Personnel Services reports as follows : 

"As a result of the 1975 labour negotiations, a Dental Care Plan came into 
effect for the majority of City employees on January 1, 1976, i.e. Inside 
Workers, Outside Workers, Electrical Workers, I.A.T.S.E. staff. Nurses, Foremen, 
Excluded and Senior Staff. At its meeting of September 16, 1975 Council received 
for information a Manager's report indicating that M.S. A. had been chosen as the 
underwriter for the new Plans. 

The Dental Care Plan Service Contract has now been prepared by M.S. A. and has 
been reviewed by the Director of Legal Services and myself. 

I, therefore, RECOMMEND that the application and necessary agreements for a 
Dental Care Plan between the City of Vancouver and M.S. A. for the benefit of 
the above noted employee groups be executed to the satisfaction of the Director 
of Legal Services." 

The City Manager RECOMMENDS that the foregoing recommendation of the Director of 
Personnel Services be approved. 


FOR COUNCIL ACTiON SEE PAGE(S) .Q 


MANAGER'S REPORT 


September 13, 1976 


To: Vancouver City Council 

Subject: City of Vancouver Bond Issue in Euro-dollar Market 

Classification: recommendation 


The Director of Legal Services and the Director of Finance have submitted the 
following report. 

"On August 24, City Council considered a report of the Director of Finance 
regarding the City's borrowing needs for 1976, totalling $15,000,000. The 
report considered the three potential bond markets in which the City might 
float a bond issue, specifically the Canadian, the United States, and the 
Euro-dollar markets. Euro-dollars are U.S. dollars outside of the continental 
United States. The report indicated that, as of the date of the report, the 
Euro-dollar market appeared to present the lowest cost money for the City, 
considering all items such as coupon interest rates, price, commissions and 
expenses. A small difference in interest cost can mean significant savings to 
the City. 

Council approved the Director of Finance proceeding to Europe with the City's 
fiscal agent for the purpose of fully examining the potential for a bond issue 
in Europe to talk with potential syndicate managers and lenders. City Council 
approved the investigation and authorized the Director of Finance to instruct 
the fiscal agent and syndicate managers to proceed with syndication and the 
bond issue, if the evaluation of cost was satisfactory, and after the Director 
of Finance confirmed the desirability of proceeding, with the Mayor or the 
Chairman of the Finance Committee and the City Manager. It was pointed out 
that this would commit Council to passing the appropriate borrowing bylaw 
shortly thereafter. 

On September 10, after fully evaluating the possibility in the Euro-dollar 
market and concluding that the comparison with the Canadian and New York 
markets continued to indicate the desirability, i.e., lowest cost to the 
City, of financing in the Euro-dollar market, the Director of Finance phoned 
the City Manager and the Mayor, reviewed the terms and conditions of the issue 
and received their concurrence to proceed in accordance with the Council 
authority. 

The terms of the issue are as follows: 

Section 1 

Amount - $5,000,000 
Term - 5 years, no prepayment 
Coupon Interest Rate - Sk% 
Currency - U.S. dollars 

Section 2 

Amount - $10,000,000 

Term - 12 years 

Coupon Interest Rate - 8 3/4% 

Currency - U.S. dollars 

The savings to the City, after considering all terms, costs, commissions, would 
appear to approximate $200,000 / $300,000 over the respective lives of the 
issues. The difference in interest costs to the City of the proposed U.S. 
dollar bond issues, compared to similar issues in the Canadian market, protects 
the City against a large devaluation in the Canadian dollar, far greater than 
might be expected under any reasonable circumstances. 

In conjunction with Farris, Vaughan, Wills and Murphy, the Law Department has 
drafted the necessary bylaw and associated resolutions and authorities for 
Council approval this day. 


- 2 - 


Timing of actions is critical in floating a bond issue, and it is necessary for 
Council to deal with this as early as possible on September 21. Paris is nine 
hours ahead of Vancouver, and the signing of the documents in Paris will take 
place on the morning of September 22, in Paris. 

The Director of Finance and the Director of Legal Services RECOMMEND - 

A. That Council approve the terms of the bond issue, the market price 
of the bonds to be no lower than $99.50 for the $5,000,000 section 
and no lower than $99.50 for the $10,000,000 section. 

B. That Council approve the necessary bylaws presented with this report. 

C. That Council approve the resolutions and authorities prepared by 
the Director of Legal Services." 


The City Manager RECOMMENDS approval of the recommendations of the Director 
of Legal Services and the Director of Finance. 


FOR COUNCIL ACTION SEE nG^S)...^ 


MANAGER'S REPORT 

Date September 17. 1976 

TO: VANCOUVER CITY COUNCIL 

SUBJECT: CLOSURE OF PORTION OF MILLBANK - FALSE CREEK 
CLASSIFICATION: RECOMMENDATION 



The City Engineer reports as follows: 

"The original subdivision of False Creek was done expeditiously and before 
proper consideration was given to the final layout of the buildings on the newly 
created sites. At the time of the subdivision, it was expected that some changes 
would have to be made at a later date. 

The buildings on Lots 3,4,5 and 6, False Creek, Plan 16003, do not conform 
to the properties lines. This requires a resubdlvislon of these four sites. The 
building construction on Lot 5 also encroaches onto the street by approximately 
one inch. In order to eliminate the encroachment, a portion of Millbank:? should 
be closed, stopped up and resubdivided with Lots 3 to 6. 

I RECOMMEND that all that portion of road (Mlllbank) shown outlined red on 
plan marginally numbered LF 7826 be closed, stopped up, title taken thereto and 
the road so closed be subdivided with the adjacent Lots 3 to 6." 

The City Manager RECOMMENDS that the foregoing report be approved. 


WR COUNCIL ACTION SEE PAG£(S) 


PART REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON 

HOUSING AND ENVIRONMENT 


August 26, 1976 

A meeting of the Standing Committee of Council on Housing and 
Environment was held on Thursday, August 26, 1976, at 1:30 p.m. 
in the No. 1 Committee Room, Third Floor, City Hall. 

PRESENT: Alderman Harcourt, Chairman 

Alderman Bird 
Alderman Boyce 
Alderman Cowie 
Alderman Rankin 

CLERK: J. Thomas 


The Minutes of the meeting of July 29, 1976, were adopted. 
INFORMATION : 

1. Ohio Rooms, 245 Powell Street - 
Lodging House By-law 

At its meetings on June 24, 1976, and July 29, 1976, the 
Committee considered the status of the Ohio Rooms following a 
complaint from the Downtown Eastside Residents' Association that 
the premises were in contravention of the Lodging House By-law. 

At the meeting this day the Director of Environmental Health 
submitted an oral report on the progress of upgrading ordered by 
the Committee and advised a contract for plumbing work had been 
signfed and the required renovations were underway. 


It was 
RESOLVED, 

THAT the oral report of the Director of Environmental 
Health be received and a further progress report be 
submitted in one month. 


RECOMMENDATION : 

2. Royal Rooms, 2 37 Main Street - 
Standards of Maintenance By-law 

The Director of Environmental Health submitted an oral report on 
the status of renovations to the Royal Rooms, previously discussed by 
the Committee at meetings on July 29, 1976, and February 26, 1976. 
Mr. Morgan advised work was progressing satisfactorily and he could 
see no reason why the interim operator's permit should not now be 
extended from August 31, 1976, to December 31, 1976. 


It was 


RECOMMENDED, 

A. THAT the interim operating permit issued to the 

operator of the Royal Rooms be extended from August 31, 
1976, to December 31, 1976. 


B. 


THAT the oral report of the Director of Environmental 
Health be received and a further progress report be 
submitted in one month. 
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STANDING COVIMITTEE ON HEALTH AND WELFARE 3 

SEPTEMBER 10, 1970 

Clause No. 1 (Cont'd.) 

Eighty percent of the present intake of the Single Men's 
Unit state as 'Province of Residence' either the Province of Ontario 
or the Province of Quebec. 

The Acting Administrator also advised the Committee on the 
status and method of handling, as far as the Social Service Depart- 
ment is concerned, applications for assistance from Federal Govern- 
ment sponsored immigrants and individually sponsored immigrants. 

The Director of the Single Men's Unit spoke to the Committee 
and advised that there are approximately 8,500 single males being 
handled through the Single Men's Unit, one-third of which are classified 
as unemployable. The Director detailed for the Committee the procedure 
of application, interview and disposition of each person applying for 
assistance at the Single Men's Unit. The Director also advised, from 
his personal knowledge, how single males are handled in other Provinces. 
He also advised the Committee that it was his personal opinion that 
the first requirement of these people is the provision of some oppor- 
tunity for meaningful work, and the second requirement is for food 
and lodging. He also recommended the exploration of a policy which 
would require the applicant to work, according to his capacity, in 
return for assistance granted. The Committee was advised that, at 
the present time, the Department is involved with two programs pro- 
viding "work experience" for recipients of social assistance. 
Council had previously authorized the project presently being con- 
ducted with the co-operation of the Park Board for employable males 
and the "Opportunities" project being operated for females. It was 
noted that the Federal Government in the United States has a program 
wherein the Federal Government assists, by means of providing part of 
the cost of salaries and wages , assistance recipients who are placed 
in selected private industries. 

The Director advised the Committee of the following stati- 
stics concerning the Single Men's Unit: 

Total Unemployable Employable 

August 1969 3,696 1,962 1,734 

August 1970 8,478 2,956 5,522 

At the present time, 71% of the cases gave 'Province of 
Residence' as British Columbia. 

The Chairman, under date of September 8, 1970, submitted 
a memorandum requesting the Members of the Committee to consider the 
proposed statement of policy re "Welfare and Social Services" as 
issued by the Executive of the Union of British Columbia Municipalities. 
This Welfare and Social Services policy was to be considered at the 
Annual Convention of the U.B.C.M. the following week. 

The Committee expressed concern about the present policies 
of operation, and the Acting Administrator advised of the following 
points : 


Cont'd. 
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INFORMATION ; 

3. Wicklow Hotel, 1516 Powell Street - 
Lodging House By-law 

The Director of Permits and Licenses addressed the Committee on 
the current status of the Wicklow Hotel which had been ordered 
closed by Council on July 13, 1976. 

Dr. Bryson advised meetings had taken place between the 
co-operators of the premises and representatives of the City Fire, 
Health, and Permits and Licenses Departments, and there was a clear 
understanding of the renovation work required under the By-law. 
However, apart from some housekeeping work, work had not commenced 
pending the outcome of current legal action relating to the ownership 
of the building. 

It was 

RESOLVED, 

THAT the oral report of the Director of Permits and 
Licenses be received for information and a further 
progress report be submitted in one month. 


RECOMMENDATION ; 

4. Standards of Maintenance By-law: 
Test Case for Non-Compliance 

City Council at its meeting on August 10, 1976, approved a 
Committee recommendation that the Director of Permits and Licenses 
report back on detailed alternative proposals for proceeding with 
a test case for non-compliance under the Standards of Maintenance 
By-law. 

The Director of Permits and Licenses addressed the Committee 
and advised a survey of. vacant premises in the downtown area had 
been conducted by officials of his department in co-operation with 
Fire Wardens and Health Department staff, but their investigation 
had failed to disclose any building which could be suggested as the 
subject for a satisfactory test case. 

The Committee considered a number of vacant premises in the 
downtown area and particular reference was made to the Pierre Paris 
building, 51-53 West Hastings Street, which had commercial space on 
the ground floor and approximately 100 vacant rooms above. 

Following discussion it was 

RECOMMENDED, 

THAT an Order be issued to the owner of 51-53 West 
Hastings Street requiring him to renovate his premises 
within sixty days under the provisions of the Standards 
of Maintenance By-law. 

(Alderman Cowie opposed.) 


INFORMATION ; 

5. 1168 East Hastings Street - 

Standards of Maintenance By-law 

On June 24, 1976, the Committee recommended premises at 
1168 East Hastings Street be posted with a sixty-day Notice requiring 
the owners to bring the premises up to standard under the provisions 


Cont'd . . . 
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Clause 5 Cont'd 

of the Standards of Maintenance By-law. Subsequently, on July 29, 
1976, the Director of Permits and Licenses was instructed to submit 
a further report on the status of the premises. 

The Director of Permits and Licenses advised the Committee that 
legal proceedings to determine the ownership of the building had 
taken place and the legal owner would be served with the Order. 

It was 

RESOLVED, 

THAT the oral report of the Director of Permits and 
Licenses be received for information and a further status 
report be submitted in one month. 


RECOMMENDATION : 

6. Cheshire Homes Society: 

Proposed Purchase of City-Owned Land at N.W. Corner 
Ash Street and S.W. Marine Drive 


Council on July 13, 1976, granted an extension to September 6, 
1976, of the sale date of City-owned land at Ash Street and S.W. 
Marine Drive to the Cheshire Homes Society for development as a 
residence for the physically handicapped. Council also resolved the 
Provincial Government be urged to complete funding arrangements with 
the Society by that date. 

The Committee had for consideration a letter from the Minister 
of Housing dated August 11, 1976, (circulated) advising the Chairman 
that the Cheshire Homes Society project had not yet been accepted as 
a priority project by the Provincial Government and discussions were 
taking place between his department, the Department of Human Resources, 
and the Department of Health and Hospital Insurance to determine 
responsibility for projects such as that contemplated by the Society. 
The Minister expressed the hope the City would not object to holding 
the land a little longer for possible use by the Society. 

Ms. P. Crosse addressed the Committee on behalf of the Cheshire 
Homes Society and submitted copies of an exchange of letters between 
the Society and Provincial Government (on file in the City Clerk's 
Office). Ms. Crosse advised meetings were taking place shortly in 
Victoria, and a ruling was expected on whether the Society's project 
would go ahead or not. 

During discussion Members of the Committee expressed concern 
that the original proposal to purchase was approved in September, 
1974, and the prolonged negotiations between the Society and 
Provincial Government had tied up a valuable building site for many 
months . 

After further discussion it was 
RECOMMENDED, 

A. THAT The Cheshire Homes Society be granted a further 
extension of one month to October 8, 1976, for completion 
of the sale of City-owned land at the N.W. corner of Ash 
Street and S.W. Marine Drive. 

B. THAT the Chairman of the Standing Committee on Housing 
and Environment inform the Provincial Government of the 
urgency in determining by the end of September whether 
the Cheshire Homes Society project will qualify for 
Provincial funding. 
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7. Grant Request: Japanese Canadian Society 
of Greater Vancouver 


The Committee had for consideration a communication from 
Mr. A. George Oikawa, President, Japanese Canadian Society of Greater 
Vancouver dated July 27, 1976, (circulated) requesting a grant of 
$25,000 to subsidize costs related to the Society's project to 
rehabilitate the Richmond Hotel, 374-378 Powell Street to provide 
fifty-three hostel-type housing units for senior citizens. 

Mr. Oikawa addressed the Committee and advised the Society had 
purchased the building for $26 3,000; renovation costs totalled 
approximately $2 30,460, thus the fifty-three units were being acquire 
at a cost of only $6,480 per unit. It was anticipated the project 
would be self-financing through ground-floor rental retail space and 
future planning included a meals service for tenants provided by the 
commercial restaurant operation on the ground floor. Rents of the 
units could be reduced if initial costs such as legal fees, interest, 
taxes, and insurance during construction, project management and 
tenant relocation could be excluded from the long-term mortgage. 
These were the costs covered by the grant request. 

Members of the Committee commented favourably on the economics 
of the project and the fact the City had not been involved in any 
costs. Mr. Oikawa was advised to present a full brief to Council on 
September 21, 1976, when consideration would be given to the 
Committee's report. 

It was 

RECOMMENDED , 

THAT approval be given to the one-time grant request for 
$25,000 submitted by the Japanese Canadian Society of 
Greater Vancouver for initial costs in connection with 
the Society's rehabilitation housing project at 374-378 
Powell Street. 


INFORMATION ; 

8. Design Improvement Program for Single Family Housing 
on Small Lots 


The Committee had for consideration a Manager's Report dated 
August 12, 1976, (circulated) in which the Director of Planning 
reported on initiatives taken to seek support of key organizations 
in the building industry for a program aimed at improving house 
designs on small lots. 

The report pointed out each year several hundred single family 
houses were built in the City and in many cases their design left 
much to be desired. Complaints ranged from aesthetic design to poor 
quality of layout, relationship to neighbouring properties and 
over-development of the site. The Urban Design Group was investi- 
gating the possibility of a design competition with the purpose of 
demonstrating good house design on available City lots throughout 
the City. It was hoped a working community of organizations including 
Architectural Institure of B.C., Vancouver Real Estate Board, Housing 
and Urban Development Association of Canada, C.M.H.C., and G.V.R.D. 
could be organized to discuss a joint program based on shared costs i 
and expertise and aimed at design improvements to housing on small 
single family lots. 

Mr. Andrew Malczewski reviewed the report with the Committee 
and requested support for the program. 


Following discussion it was 
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RECOMMENDED, 

A. THAT the design improvement program for single family 
housing on small lots contained in the Manager's Report 
dated August 12, 1976, be approved in principle. 

B. THAT the Manager's Report be received for information. 


9. Removal of Roof Signs in C-2, C-2A, and C-3 
Commercial Areas - Progress Report 

Consideration was given to a Manager's Report dated August 17, 
1976, (circulated) in which the Director of Planning presented a 
progress report on the removal of roof signs in C-2, C-2A, and C-3 
Commercial Areas. Two hundred and forty roof signs were located in 
the subject area, 170 were roof billboards belonging to Seaboard 
Advertising and 70 others owned by individual owners and sign 
companies . 

The Director of Planning suggested procedures for removal of the 
roof signs should commence with a letter to the owners in the first 
instance advising them of Council's policy and seeking voluntary 
removal. If no response was received within a reasonable time staff 
would report back on the roof signs that remained and necessary 
steps would be taken to have the resolutions passed by Council to 
enforce their removal. The Director of Planning submitted a copy 
of the suggested letter to be sent to the sign companies and individual 
sign owners. 

It was 

RECOMMENDED, 

A. THAT the procedure for obtaining the removal of roof 
signs in C-2, C-2A, and C-3 Commercial Areas contained 
in the Manager's Report dated August 17, 1976, be 
approved . 

B. THAT the draft letter for communication with sign companies 
and individual sign owners attached to the Manager's Report 
dated August 17, 1976, be approved. 


The meeting adjourned at approximately 2:45 p.m. 


* * * 


coumi Aam see page(su^j^Qc^ 



REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


AUGUST 26, 1976 


A meeting of the Standing Committee of Council on Community 
Services was held on Thursday, August 26, 1976, in Committee 
Room No. 1, Third Floor, City Hall, at approximately 3:30 P.M. 


PRESENT: Alderman Rankin, Chairman 
Alderman Boyce 
Alderman Marzari 
Alderman Sweeney 
Alderman Volrich 

COMMITTEE CLERK: H. Dickson 


RECOMMENDATION 

1 . Liquor Permit Application - 1018 Burnaby Street 

The Committee had before it for consideration a Manager's 
Report dated August 18, 1976 on Development Permit Application 
No. 74860 applied for by Mr. Barry Kaplan for Capolini Restaurant 
Ltd. for 1018 Burnaby Street. 

In the Manager's Report, the Director of Planning reported 
as follows: 


" Hie above noted develxDpnent pennit application has been filed to 
use the existing building as a restaurant and cabaret. 

This development is situated cn the south side of Burnaby Street 
betfcTeen Burrard and Thurlcw Streets. 

No alterations are proposed to the existing building, vMch has 
been previously ap proved as a restaurant with a bar and a lounge on 
the second floor. 

The site, zoned EO (Downtown District) is adjacent to W.E.D. (West 
End District) . 

There are two residential hi-rise apartment buildings located 
immediately adjacent to the west and across the lane to the south. 

The Director of Planning approved this application but due to the 
proposed vise and the close proximity to residential acocraiodation, 
has referred this request to the Council Cotmittee on na? liquor 
outlets for consdjderation prior to the issuance of the Developnent 
Pennit. " 


Appearing before the Committee on this matter were a repre- 
sentative of the Planning Department and the applicant, Mr. 
Kaplan. 

It was explained to the Committee this application is to change 
what is presently a restaurant and lounge into a restaurant and 
cabaret; the difference being that as a cabaret it would be permitted 
to remain open until 2:00 A.M. rather than the present closing 
time of 1:00 A.M. and that games such as darts and table soccer 
could be added. In addition, a cabaret can provide live enter- 
tainment . 



Continued on Page 2. 
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Clause No. 1 Continued 

During consideration, the Committee inquired whether there 
had been any complaints regarding noise as the facility is in 
close proximity to residential accommodation. The applicant 
replied there had been no complaints. 

Following consideration, it was 

RECOMMENDED 

THAT Council approve of the application of Mr. Barry 
Kaplan for Development Permit Application No. 74860 
to use the existing building at 1018 Burnaby Street 
as a restaurant and cabaret. 


INFORMATION 

2 . Sale of Glue to Juveniles - 1668 Kingsway 

The Committee had before it for consideration the following 
Manager's Report dated August 18, 1976: 

" On Thursday, May 20, 1976 the Coinmiinity Services Conanlttee 
passed the following resolution: 


'THAT the Manager's Report dated May 7, 1976 on the 
sale of glue to juveniles be received and that the 
Director of Permits & Licenses be requested to submit 
a further report to the Community Services Committee 
on the sale of glue or other inhalants from the grocery 
store at 1668 Kingsway in three months.' 


The Director of Permits and Licenses reports as follows: 


'On July 20, 1976 a fire occurred at the above address 
causing very serious damage to the whole building includ- 
ing the retail operation on the main floor. This had the 
effect of closing the grocery operation and it has not 
reopened since. Inspections carried out on August 17, 
1976 show the building to be still in a fire damaged 
condition and securely boarded up.' 


The City Manager submits the foregoing report of the Director 
of Permits and Licenses for the INFORMATION of the Committee." 


The Committee noted this grocery store is no longer in 
operation and 

RESOLVED 

THAT the Manager's Report dated August 18, 1976 
regarding the grocery store at 1668 Kingsway be 
received . 


Continued on Page 3 
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3. Proposed Local Improvement Money By-law for 
a Community Office in Marpole-Oakridge 


The Community Services Committee, at its meeting on August 
12, 1976, after considering a letter from the Marpole-Oakridge 
Area Council, passed the following resolution: 

"THAT the proposal of the Marpole-Oakridge Area Council 
for a local improvement money by-law for a community 
office be referred to the Director of Legal Services 
and the Director of Social Planning for study and a 
joint report to the Community Services Committee at 
its meeting on Thursday, August 26, 1976." 

The Committee had before it for consideration a Manager's 
Report dated August 19, 1976 (copy circulated) in which the 
Director of Legal Services and the Director of Social Planning 
recommended that Council not approve the request of the Marpole- 
Oakridge Area Council for a local improvement money by-law 
procedure for funding a community office and its ancilliary 
services . 

Distributed at the meeting were copies of a brief dated 
August 26, 1976 (copy circulated) from the Marpole-Oakridge 
Area Council which set forth its re-action to the City Manager's 
report of August 19, 1976 and urging the Committee to recommend 
that Council proceed with a local improvement money by-law to 
provide a community office in the Marpole-Oakridge area. 

Appearing before the Committee on this matter were the 
Director of Legal Services, the Director of Social Planning 
and Mr. Elgin Ruddell of the Marpole-Oakridge Area Council. 

There was considerable discussion on this proposal which is 
an entirely new concept never before considered by the City. 

It was noted during consideration that it is the opinion 
of the Director of Legal Services that an amendment to the City 
Charter would be required before the City could place such a 
by-law before voters in a particular area to provide a facility 
such as a community office. 

Members of the Committee expressed concern as to how repre- 
sentative the Marpole-Oakridge Area Council is of that particula 
neighbourhood and the Committee was advised by Mr. Ruddell that 
the Marpole-Oakridge Area Council has a mailing list between 
300 - 400 persons and that attendance at meetings fluctuates. 
Mr. Ruddell added he could provide perhaps 500 signatures of 
residents in the area who would favour a local improvement money 
by-law for a community office. 

Concern was also expressed by the Committee that citizens 
groups from throughout the City could apply for similar local 
improvement money by*-laws and that in some areas there could be 
four or five citizens organizations, each claiming to be 
representative of the citizens of their particular neighbourhood 

It was stressed by the Chairman that the Committee was 
considering a new method of financing services to people and 
that under the local improvement procedure, it would result in 
increased taxation on the citizens of the area. 


Continued on Page 4 
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Clause No. 3 Continued 

It was also noted during discussion that residents currently 
do not have the right to vote on local improvement money by-laws 
and that if a Charter amendment were sought to permit the City to 
present such a local improvement money by-law, the amendment 
should also request that residents be given the right to vote on 
such a local improvement money by-law. 

A motion that the City seek such a Charter amendment was 
put and lost and following further consideration, the Committee 
took no further action on this matter. 

4, Central and Oliver Hotels 

Vancouver City Council, at its meeting (In Camera) of August 
10, 1976, when considering the attached report of the City 
Manager dated August 5, 1976, passed the following motion: 

"THAT the City Manager's report of August 5, 
1976, in respect of policy re future operation 
of Central and Oliver Hotels be referred to the 
Community Services Committee, and in the mean- 
time the Central Mortgage and Housing Corporation 
be asked to await the Committee's report before 
taking any further action." 

The Committee had before it for consideration the Manager's 
Report of August 5, 1976 (copy circulated) and the Director of 
Finance and the Director of Social Planning attended on this 
matter . 

During consideration, the Committee was advised that the 
United Housing Foundation, which purchased the Central and Oliver 
Hotels for conversion for accommodation for the hard to house, 
has become defunct. 

It was pointed out to the Committee that the City's total 
financial involvement in this facility, which houses 140 
residents, is $230,000. Central Mortgage and Housing Corporation 
has taken over the management of the hotel and is in the legal 
position of "mortgagee in possession" and the City, which 
operates a Multi-Use Centre in the basement and ground floor 
of the building, is a tenant in the building. 

The Committee was advised that the Minister of Human 
Resources recently visited this building and suggested the City 
should acquire the building from Central Mortgage and Housing 
Corporation . 

The Director of Finance advised it is his opinion the City's 
Public Housing Corporation should acquire this structure, provid- 
ing adequate financial arrangements are made regarding the operating 
loss, and that the Property 8s Insurance Division of the City should 
operate the hotel, and the City and the Province continue sharing 
operating costs on the Multi-Use Centre, 

Following further consideration, it was 
RESOLVED 

THAT the Chairman of the Community Services 
Committee, the Director of Finance, the Director 
of Social Planning and the Mayor seek a meeting 
with the Minister of Human Resources to discuss 
future ownership of the Central and Oliver Hotels. 


The meeting adjourned at approximately 4:40 p.m. 



REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON HOUSING AND ENVIRONMENT 


SEPTEMBER 2, 1976 


A meeting of the Standing Committee of Council on Housing and 
Environment was held on Thursday, September 2, 1976, at 1:30 
P.M. in the No. 1 Committee Room, Third Floor, City Hall. 


PRESENT: Alderman Harcourt, Chairman 
Alderman Bird 
Alderman Boyce 
Alderman Rankin 

ABSENT: Alderman Cowie 

CLERK: J. Thomas 


The Minutes of the meeting of August 26, 1976 were adopted. 


RECOMMENDATION 

1 . Services to Seniors: Renfrew/Coll ingwood Area 

The Committee considered a communication from the Renfrew/ 
Collingwood Citizens Association dated July 21, 1976 (circulated) 
expressing concern about the lack of services for seniors in the 
area and requesting consideration of the following motion passed 
at the Association's meeting of July 12, 1976: 

"Renfrew/Coll ingwood Citizens Association Society RECOM- 
MENDS that the City of Vancouver consider the property 
at 22nd Avenue and Penticton Street (which is City-owned 
property) as a site to build an extended care hospital ; 

That the Provincial, Federal, Municipal governments 
get together immediately to cost share this project. 

That these governments take steps to rectify this 
serious problem. 

That we trust, as our elected officials, representing 
the people, that you will take up the matter and action 
will be taken without delay." 


Also considered was a memorandum from the Housing Planner 
dated August 9, 1976 (circulated) recommending against the site 
at 22nd and Penticton for an extended care centre and pointing 
out the location was next to a school and would be more suitable 
for family accommodation. In a memorandum dated August 13, 1976 
(circulated), Mr. R. Kalapinski, Social Planner, also questioned 
the desirability of the proposed Site location and advised sta- 
tistics contained in the Planning Department's recent report 
entitled "Senior Citizens' Housing Targets to 1986" do not 
support the Association's claim of a crisis situation existing in 
the area with regard to accommodation and care facilities for seniors 
The report indicated a low level of need for housing and care 
units and gave the Renf rew/Collingwood area a low priority with 
regard to future construction. 
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Clause No. 1 Continued 

Mr. W. Funk, President, and Mr. C. Gill addressed the Com- 
mittee on behalf of the Association and requested a freeze for 
at least two years on development of the 22nd Avenue and Penticton 
site. They also urged consideration be given to the establish- 
ment of a personal care home in the neighbourhood to enable senior 
citizens to remain in familiar surroundings when they could no 
longer maintain their own homes. Support was also requested 
for a seniors drop-in centre in the area. 

During discussion, members of the Committee agreed there was 
a deficiency in personal care facilities in the area defined as 
extending from the Burlington Northern Railway to 41st Avenue, 
Nanaimo Street to Boundary Road. The Committee also supported 
a drop- in centre for seniors and advised the Association present 
a formal request to the Parks Board in this regard. 

It was 

RECOMMENDED 

THAT City officials be instructed to investigate 
and report back to the Committee on an appropriate 
site for a senior citizens personal care facility 
in the Renfrew/Coll ingwood area. 


INFORMATION 

2. Hotel Metropole, 320 Abbott Street - 
Citizens Complaint re Noise By-law 

As a result of a petition from the residents of the Hotel 
Metropole, the Chairman requested the Police Department investi- 
gate and report on allegations of excess noise and disturbance 
by garbage pickup workers during nighttime hours. 

In a communication dated August 25, 1976, the Police Depart- 
ment reported the complaint had been investigated but no grounds 
had been disclosed to support allegations of excessive noise and 
disturbance . 

Mr. B. Eriksen, Downtown Eastside Residents' Association, 
for the hotel tenants, advised there had been many occasions 
when tenants had been awakened at 2:00 or 3:00 a.m. by the noise 
of garbage containers being thrown around but since the complaint 
had been made, there had been a notable improvement. 

The general problem of nighttime noise from garbage container 
pickups in the downtown core area was discussed and it was pointed 
out collections took place in the late evening and early morning 
hours to avoid traffic tie-ups. 

Following discussion, it was 

RESOLVED 

THAT the City Engineer be instructed to investigate and 
report back to the Committee on the introduction of a 
system confining garbage pickups in the residential areas 
of the downtown core to the periods early evening to mid- 
night and early morning after 6:00 a.m. 


Continued on Page 3, , . 
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" Who May Apply for Social Assistance 

The Social Assistance Act provides for cash allowances on 
a means test basis to those people who do not have the 
income necessary to maintain a reasonable normal and 
healthy existence. 

Lack of residence in B.C., or lack of Canadian citizenship, 
does not prevent the granting of Social Assistance. There 
is no discrimination based on race, creed, colour or 
political affiliations." 

The policy of the City of Vancouver has been that the 
Provincial Government establishes and amends from time to time the 
administrative and other policies for social welfare in the Province 
and that our Department, following these policies, administers social 
assistance for those who apply to us. This policy of the Provincial 
Government has been flexible as, approximately four years ago, the 
City approached the Provincial Government with the suggestion that 
rather than the issuance of cash support to certain classes of 
recipients, food and lodging be provided instead. The Provincial 
Government agreed and the end result of this particular amendment 
to policy was the development and operation of our Pacific Hostel 
at 535 Homer Street in the City. Another example is the use of the 
Stratford Hotel and the administration of residents' cheques and the 
issuance of meal tickets. The Committee was also reminded that 
another example of this change in policy of providing services rather 
than cash is the present development of the Continental Hotel. 

The average stay in the Pacific Hostel is ten days, and 
some counselling is provided while the men are there. Many of the 
persons housed in the Hostel have found jobs and, due to the success 
of the operation of Pacific Hostel and on the instruction of Council, 
the various Departments have been conducting a search for another 
suitable building. However, this has proven to be difficult as the 
standards for accommodation are not readily met in the downtown area 
of the City due to inadequate facilities in the buildings or an 
extremely expensive cost of conversion of some of these buildings. 
It was pointed out to the Committee that the capacity of Pacific 
Hostel could be increased by decreasing the allowable length of stay 
to, say, three days, as is done in some cities in other Provinces 
offering a similar type of food and lodging resource for single 
transient men. 

The Committee discussed the information given by way of 
oral report from the Acting Social Service Administrator and the 
Director of the Single Men's Unit and discussed the matter at some 
length and 

RECOMMENDS that the Board of Administration be requested to report 
to Council the procedures, policies and practices in effect at the 
present time in other Provinces of Canada re the granting of assis- 
tance to single transient men, and 
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RECOMMENDATION 

3 . Social Housing Program; Grandview-Woodlands Area 

In response to the Chairman's request for a status report 
on the City Housing Corporation's family rental housing program, 
Mr. J. A. McLean, Administrative Analyst, submitted a communica- 
tion from Mr. M. A. Geller, Program Manager for Social Housing of 
C.M.H.C. dated September 2, 1976 (circulated) commenting on the 
City's submission of eleven projects for funding under Section 
15.1 of the National Housing Act as follows: 

"In summary at this time we find the Daon Projects 
at Triumph and Templeton and 1800 Block Adanac, the 
Westwater Project on Osier Street, and the Ramage 
proposal at 1300 Block Grant acceptable in principle 
but in all cases there would need to be agreement to 
design and cost modifications before a commitment 
could be made. The Daon Project at 1800 Block Francis, 
the Lewarde Project on East 8th and the other Ramage 
proposals are considered not acceptable at this time. 
The Lewarde Project on West 6th falls within our cost 
guidelines but without plans, we cannot make further 
comment . 

"Therefore, at this time there are approximately 
$7.2 million of projects which could be committed this 
year. However in light of our previous correspondence 
with the City with respect to our maximum funding 
capability for City Family Rental Housing, we wish to 
advise that we would very much appreciate knowing your 
intentions, with respect to the Foster and Euclid and 
2nd and Wallace sites before being asked to consider 
formally committing any of these projects so that we 
can jointly review the relative priority of the 
respective projects." 

During discussion with Mr. Geller, the Committee re-affirmed 
approval of five family rental housing projects located at 
Triumph and Templeton, 1800 Block Adanac, 8600 Block Osier, 
1300 Block Grant and 950 West 6th Avenue. It was also the 
consensus that City staff proceed as rapidly as possible with 
the development of family housing on sites at 2nd Avenue and 
Wallace and Foster and Euclid . 

Mr. R. Rizzardo, Vice-Chairman of Grand view-Woodland Planning 
Committee, presented a brief (on file in the City Clerk's office) 
on behalf of the Committee, reviewing the program as it 
pertained to the Grandview-Woodland area. Triumph and Templeton 
and Adanac and Salisbury sites were acceptable; however, the 
Grandview-Woodland Planning Committee had serious reservations 
about suggested sites at Franklin and Lakeview, Grant and McLean, 
and 3rd Avenue between Clark and McLean because of their proximity 
to industrial sites and noise exposure. It was also felt consi- 
deration should be given to changing school boundaries to prevent 
overcrowding if the 8th Avenue and McLean site was developed for 
families. Mr. Rizzardo advised neighbourhood response to the 
social housing program in the area had been favourable on the 
whole with only one community group being vehemently opposed . 

The brief concluded with the following recommendations: 

a) The allocation of resources to the affected Schools, 
if required, to maintain the existing quality of 
education as enrolments increase due to new families 
moving into the area. 
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b) That when management policy for these develop- 
ments is being worked out, there be consultation 
with local groups such as the Area Council and 
Community Resource Board . 

c) It is recommended that in conjunction with the 
proposed developments which will put an addi- 
tional strain on the existing facilities, and 
due to the fact that N.I. P. funds are not 
designated for part of this area, that the City 
allocate funds to improve neighbourhood services 
in the areas so affected. 


The Grand vi ew- Wood land Planning Committee was congratulated 
on the content of the brief and advised the recommendations 
would be taken into consideration as the program proceeded. 


Following further discussion, it was 


RECOMMENDED 


A. THAT the City proceed with family rental housing 
projects on the following sites and that applica- 
tion be made for funding under Section 15.1 of 
the National Housing Act: 


Triumph at Templeton (Daon) 

1800 Block Adanac (Daon) 

8600 Block Osier (Westwater) 

1300 Block Grant (Ramage) 

950 West 6th Avenue (Lewarde) 


B. THAT family housing projects be processed as 
rapidly as possible for the following C.D.I 
zoned sites and application be made for funding 
under Section 15.1 of the National Housing Act: 


2nd Avenue and Wallace 
Foster and Euclid 


4. Experimental Shell Housing: Champlain Heights 

At the invitation of the Chairman, Mr. R. Henriquez, 
Architect, addressed the Committee and with the aid of a model 
demonstrated an innovative shell housing concept developed by 
the architectural firm of Henriquez &, Todd. 

Mr. Henriquez explained the concept of a completed exterior 
and unfinished interior offered the advantage of lower long-term 
mortgage costs for the home buyer prepared to move into the 
shell house and undertake finishing work himself. It was 
estimated, with land costs at $15,000.00 per unit and construc- 
tion at $25,000.00, plus $5000.00 for services, the homes would 
come under the A.H.O.P. ceiling of $47,000.00. The saving on 
construction costs was expected to be approximately $8000.00. 
Mr. Henriquez suggested shell housing would be particularly 
suited to a co-operative housing venture in an area such as 
Champlain Heights. Individual home owners would start out with 
950 sq. ft. of living space and end up with a completed home of 
1400 - 1500 sq. ft. Mr. Henriquez advised he could get a non- 
profit group together and come back to Council with a firm 
proposal . 
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Clause No. 4 Continued 

The Committee expressed interest in the concept and Mr. J. 
M. Moodie, Project Manager for Champlain Heights, was requested 
to investigage the capability of a demonstration project in 
Champlain Heights; however, concern was expressed that adminis- 
trative problems may arise under present City by-laws. 

After further discussion, it was 

RECOMMENDED 

THAT the concept of shell housing as described in 
the oral report of Mr. R. Henriquez be approved in 
principle and the Director of Permits & Licenses 
and the Director of Planning be instructed to 
investigate and report back to the Committee on 
by-law amendments which may be deemed necessary. 

ENVIRONMENT MATTERS 

5 . Proposed Leash By-law 

City Council, on June 15, 1976, when considering a Committee 
recommendation that a Leash By-law be introduced, directed the 
recommendation be referred back to the Committee for further 
consideration in conjunction with representatives of the Western 
Federation of Individuals & Dog Organizations (F . I .D .0. ) . 

The Committee this day considered a brief dated June 15, 1976 
(on file in the City Clerk's office) presented by Mr . S. G. N. 
Presley, President of F.I.D.O. , submitting that the major dog 
problem was that of a dog running at large and the passing of a 
leash by-law would 

a) cause unnecessary harassment of responsible dog 
owners, particularly those with obedience- trained 
dogs ; 

b) cause a spirit of confrontation to develop 
between responsible dog owners and Pound 
officials where a spirit of co-operation 
presently exists; 

c) cause an unnecessary diversion of scarce 
dog by-law enforcement resources away from 
the real problem which is the dog running 
at large. 

The Federation also felt the existing Park by-law was unrea- 
sonably restrictive in that insufficient provision had been made 
for dog exercise space. 

Mr. Presley advised members of his organization wholeheartedly 
endorsed the leashing of dogs in the presence of animals in zoos 
and parks and voluntarily assisted in policing the Lost Lagoon and 
Beaver Lake areas of Stanley Park; however, if a Leash By-law was 
introduced, this important contribution might be withdrawn by the 
Federation members. 

Mr. P. Graham also addressed the Committee and contended 
there were grounds for a Leash By-law and the Federation had not 
presented a valid argument. 
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It was 
RECOMMENDED 

THAT approval be given to the introduction of a 
Leash By-law and the Director of Legal Services 
be instructed to bring forward the appropriate 
amending by-law. 


The meeting adjourned at approximately 2:40 p.m. 

FOR COUNCIL ACTION SEE PAGE{S)3JjlQS^ 
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STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


SEPTEMBER 2, 1976 


A meeting of the Standing Committee of Council on Community 
Services was held on Thursday, September 2, 1976, in Committee 
Room No. 1, Third Floor, City Hall, at approximately 3.30 p.m. 

PRESENT: Alderman H. Rankin, Chairman 
Alderman Boyce 
Alderman Marzari 
Alderman Sweeney 

ABSENT: Alderman Volrich 
CLERK TO THE 

COMMITTEE ; M.L. Cross 


INFORMATION 

1. Liquor Permit Application - 34^4 Kingsway 

The Committee had before it a report dated August 25 > 1976 
(on file in the City Clerk's office) which the City Manager 
submitted for Consideration. 

In the report the Director of Planning advises that Paxton 
Associates Limited have filed a development permit application 
"to alter and use an existing banquet room in the southerly 
portion of the main floor of the existing motor hotel as a 
cabaret." The Director of Planning has approved the development 
permit application with the condition that prior to the issuance 
of the permit the request be referred to Council Committee for 
consideration and necessary action. 

Mr. E. Arndt, Development Permit Group, showed a rough 
sketch of the area, indicating the exit from the parking onto 
Tyne Street; and a proposed senior citizens development at the 
south-west corner of School Avenue and Tyne Street. 

The applicant was not present and the Chairman requested 
that he be asked to attend the next meeting. 

The Committee felt that it would like to have more infor- 
mation with respect to closing hours and traffic problems on the 
residential street. As a comparison it would like to see 
information on another major motor hotel on Kingsway, also 
located in a residential area. 

RESOLVED : 

THAT this matter be deferred until the next meeting 
of the Committee at which time information on the 
hours of operation and the effect of traffic exiting 
onto the residential street will be available; as 
well as comparison figures of another motor hotel 
located in a residential area. 


Cont'd 
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RECOMMENDATION 

2. Chimo Terrace - Wall Street Park Proposal 

The Committee considered a report of the City Manager dated 
August 25, 1976 (copy circulated). 

Mr. D. Purdy, Social Planning Department, outlined the series 
of events that occurred since the Chimo Terrace Tenants- Association 
requested in November 1972 that a narrow strip of City-owned 
land on Wall Street be developed as a park and playground for 
children in the area. He pointed out the fact that the Super- 
visor of Property and Insurance noted Council's policy to transfer 
lands at market value. The report suggests that the land be 
turned over at no cost to the care and custody of the Board of 
Parks and Recreation. 

In the report the Director of Social Planning recommends 

"1. That lots A, 1, 2, 3, 4, 5, and 6, Block 16 DL 184, 
and lots 6, 7, and 8 of Block 19, DL 184 and the two 
street portions, be approved for park purposes and 
turned over at no cost to the care and custody of the 
Board of Parks and Recreation. 

2. That the lots A, 1, 2, 3, 4, 5 and 6 Block 16 DL 184; 
lots 1, 2, 3 and 4 Block 18, DL 184; and lots 6, 7, 
and 8 Block 19 DL 184 be returned to the Capital Fund 
from the Property Endowment Fund. 

3. That Council approve the sale of lots 4, 3, 2 and 1 of 
Block 18 DL 184t and that the Supervisor of Property 
and Insurance be authorized to negotiate the sale to 
the adjoining owner for report back to Council. 

4« That funds from the sale of Lots 4, 3, 2 and 1 of 

Block 18 DL 184 be set aside for park development and 
road closures as described in this report. 

5. That Oxford Street and Cambridge Street be closed at 
Wall Street in conformance with the development plans 
to be prepared by the Parks Board subject to the 
satisfaction of the City Engineer with regard to the 
layout of cul-de-sacs, sewer and water services and the 
retention of any easements that may be required. 

6. That the Director of Legal Services be instructed to 
obtain the required consent as necessary from the 
registered property owners adjacent to the above-mentioned 
street closures. 

7. That the BCHMC be requested to maintain the Cambridge 
Street portion as if it were an integral part of the 
Chimo Terrace site. 

8. That copies of these resolutions be sent to CMHC and the 
Provincial Department of Housing with a request for release 
of the Federal-Provincial share ($15,000). 

9. That park development proceed on the basis of recommendations 
1 to 8, once funds are available from the sale of lots, but 
that Council request the Minister of State for Urban Affairs 
and the Provincial Minister of Housing to increase their 
share of the development costs to $52,900, a figure based 

on a ratio equal to the proportion of Chimo Terrace residents 
in the service area. • 
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Ms. L. Rodriguez of the Chimo Terrace Tenants Association 
indicated that there may be problems with respect to rush 
hour traffic an Wall Street. The dhildren's activity area has 
been located on the south side of the Wall Street but there may 
be problems with respect to access to the park on the north 
side of Wall Street. The Committee requested that the City 
Engineer look into the traffic problems in the area. 


RECOMMENDED 

A. THAT recommendations 1-9 contained in the 
report of the City Manager dated August 25, 
1976 be approved. 

B. THAT the City Engineer be requested to 
investigate the best method of dealing with 
traffic problems in the Chimo Terrace area. 


RECOMMENDATION 

3. Renovation and Conversion of the Carnegie Library for 
Community Use 

The Committee considered a report of the City Manager dated 
August 26, 1976 (copy circulated) in which the Director of 
Planning outlines the proposed uses for the renovated Carnegie 
Library, capital financing and the suggested planning procedure 
to be followed. 

Mr. M. Egan, Director of Social Planning, advised that the 
only firm commitment for capital financing for the project is 
the City's allocation of $650,000 in the 1976 Supplementary 
Capital Budget. The Provincial Minister responsible for the 
B.C. recreational fund may consider pre-dating the City's 
application for a grant to the time that the Downtown East Side 
Residents Association application was submitted. The City 
encouraged and assisted DERA in filing their application but the 
Provincial Government has not treated it as a complete application 
as DERA has no clear rights to the building. 

With respect to uses in the building Mr. Egan advised that 
no priorities have been established for the uses nor has the 
exact amount of space for each use been determined. Space 
allocations will be designed to be as flexible as possible. The 
details of uses and space allocations will be worked out by an 
architectural and space programming consultant in co-operation 
with the proposed Carnegie Planning Advisory Committee composed 
of one staff representative each from Vancouver Library Board, 
Vancouver Board of Parks and Recreation, Vancouver School Board, 
Vancouver City College, Division of Building Construction and 
Maintenance, Social Planning Department and one representative 
each from Chinatown Historic Area Advisory Committee, Downtown 
Eastside Residents Association, Japanese Community Volunteers, 
Strathcona Property Owners' and Tenants' Association and 
Vancouver Community Arts Council. Three residents of the area, 
agreed to by the foregoing, will also be appointed to the 
Committee. The Chairman of the Committee will be the 
Director of Social Planning or his delegate. 


Cont'd 
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Mr. B. Erickson, representing the Downtown Eastside 
Residents Association stated that the Provincial Government 
should consider an amendment to the grant application to read 
"City of Vancouver" rather than "Dowfitown Eastside Residents 
Association". As the space requirements are already set out 
in the application that was submitted to the Provincial 
Government, he questioned why it would take five months to 
come up with the report on uses and space allocation. He also 
requested that consideration be given to doing the exterior 
work i.e. fixing up the roof, as soon as possible. 

After discussion the Committee 

RECOMMENDED: 

A. THAT Council approve the formation of a Carnegie 
Planning Advisory Committee with Terms of Reference 
as outlined in Appendix I of the report of the 
City Manager dated August 26, 1976. 

B. THAT Council endorse development of the Carnegie 
building for the following kinds of uses; 

Public Library 
Recreation Rooms 
Classrooms and Workshops 
Meeting Rooms 
Display Areas 

Performing Arts and Auditorium Space. 

C. THAT the Carnegie Planning Advisory Committee 
report its recommendations on the hiring of space 
programming consultants, including consultants' 
fees, to Council by the end of October, 1976. 


D. THAT the Director of Social Planning report back to 
Council in January 1977 on the results of the 
Consultants' and Carnegie Planning Advisory Committee's 
work on programming and, at the same time, report with 
recommendations for proceeding with the design phase. 

E. THAT the Director of Social Planning keep the Committee 
and Coimcil informed on his efforts to secure additional 
capital funding. 

F. THAT the Director of Social Planning report to the Committee 
in January 1977 with recommendations on appropriate 
Management of the facility and on operating estimates 

and sources of operating funds. 

G. THAT the Assistant Director, Building Construction and 
Maintenance (City Architect) prepare an interim report 
to the Committee outlining the costs involved with 
commencing exterior renovation as soon as possible. 
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4. Jericho Park - Use of Hangar #5 

Mr. A. Clapp, representing the Greenpeace Foundation, 
appealed before the Committee to request the use of Hangar #5 
in Jericho Park on Monday, September 6, 1976 for the purpose 
of a homecoming event for the ship Greenpeace VII. Mr. Clapp 
stated the Parks Board on August 31st had granted the use of 
the Jericho plaza areas only and suggested the Director of 
Permits and Licences be requested to grant a special permit to 
allow the use of Hangar #5. The Director of Permits and Licences 
advised the Parks Board that no such special permit exists. 

Mr. B. Wyatt, Administrative Officer, Department of Permits 
and Licences, stated that special permission had been granted 
by Council for the use of the buildings during Habitat. Since 
that time, the Director of Permits and Licences has stated 
that no use of the buildings at Jericho would be allowed until 
the buildings meet all codes and by-law requirements. 

Mr. M. Smith, Director of Communications, Board of Parks 
and Recreation, advised that water and power services had been 
disconnected. The water would not be turned on and if power 
is required it would be reconnected at the expense of the 
Greenpeace Foundation. 

Discussion centred on other approvals that would be 
necessary, i.e. Provincial Fire Marshall, and Mr. Clapp acknow- 
ledged that he would need to obtain other approvals. 

With the addition of two Council members, making a majority 
of Council present, the Committee 


RESOLVED: 


THAT approval be given to the Greenpeace Foundation 
for the use of Hangar #5 in Jericho Park during the 
daylight hours on Monday, September 6, 1976, for 
the purpose of a homecoming event for the ship 
Greenpeace VII; subject to the large hangar doors 
remaining open at all times. 


The meeting adjourned at 4.20 p.m. 
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STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


September 9, 1976 


A meeting of the Standing Committee of Council of Finance 
and Administration was held in the No. 3 Committee Room, third 
floor. City Hall on Thursday, September 9, 1976 at approximately 
1:30 p.m. 

PRESENT ; Alderman Volrich, Chairman 

Alderman Bowers 
Alderman Kennedy 
Alderman Marzari 
Alderman Sweeney 

ALSO PRESENT ; Alderman Boyce 

COMMITTEE CLERK: G. Barden 


RECOMMENDATION 


1. Festival Concert Society - Cultural Grant Request 

The Committee had for consideration a Manager's report 
dated September 7, 1976 (copy circulated) wherein the Director 
of Social Planning reported on the Festival Concert Society's 
request for a grant of $3,000 from the City of Vancouver in 
rental fees towards the use of the Playhouse Theatre to present 
30 coffee concerts commencing September, 1976. Admission will 
be one dollar. Mr. Dobbin's office advises that each performance 
would cost $175 rental fee. Half of this would be $87.50 x 
30 for a total of $2,625. 

The Director of Social Planning recommends support of the 
proposal, however, he has the following two reservations: 

1. The Society's budget shows revenue from ticket sales 
(an average 200 people per concert) of $6,000. There 
is another $6,252 shown in the form of a grant request 
from the Community Arts Council. The budget also 
reveals a total publicity allocation of $1,500 for the 
30 week program which is to be scheduled at 11 a.m. on 
Sunday mornings. Given the funding pattern of the 
Community Arts Council, the timing of the program and 
the paucity of funds for publicity, we believe that the 
Festival Concert Society should expect to receive only 
about half of the total revenue they show in their 
budget, i.e. $6,000 rather than $12,000. 

2. If the revenue shown in the budget (exclusive of the 
civic grant) is not forthcoming, there appears to be no 
commitment on the part of the Festival Concert Society 
to follow through on its 30 concert program using the 
society's own financial resources. 

Mr. Johannsen, Executive Director, Festival Concert Society, 
stated that the Society will give a firm coimnitment to 30 perform- 
ances in the Playhouse Theatre. 


Cent ' d 


655 


STANDING COMMITTEE ON HEALTH AND WELFARE 5 

SEPTEMBER 10, 1970 

Clause No. 1 (Cont'd.) 

FURTHER RECOMMENDS that the Board of Administration report on, for 
the consideration of Council, the situation regarding single transient 
men and single transient women; such report to include information 
from the various, directly involved Departments, and to advise Council 
as to the desirability of and the changes necessary to change the 
provision of assistance for these single transient men and single 
transient women from a cash to a non-cash basis. 


PART II 

The following actions of the Committee are reported for 
the information of Council: 

INFORMATION 

2 . Welfare Patients in Private Hospitals 

The Chairman brought to the attention of the Members of 
the Committee the actions that she had taken in response to Council's 
instruction 'In Camera' dated March 17, 1970, re the request of the 
City to have the Provincial Government issue regulations covering 
social assistance recipients in personal care facilities under the 
Community Care Facilities Licensing Act. The Chairman tabled corres- 
pondence that she had between herself and various Members of the 
Provincial Cabinet. The Chairman also generally reviewed the present 
situation the City finds itself faced with in connection with the 
increased daily charges and the Provincial Government's maintenance 
of the previous allowable daily charge for social assistance cases. 
The Committee discussed the matter and 

RESOLVED that the information be received. 


3 . Supervised Care Facilities 
(Senior Citizens) 

Under date of January 5, 1970, Alderman Wilson submitted, 
by letter, a recommendation that the Centennial Project for the City 
of Vancouver be a domiciliary senior citizens housing complex. Sub- 
sequently, the Provincial Government Centennial Committee advised 
that such a project was not permitted under the regulations of the 
Centennial Grant and, therefore, this could not be submitted as a 
project. At the meeting of the Committee dated July 30, 1970, it 
was agreed that this matter be discussed at this meeting of the 
Committee. 

RESOLVED that the information be received. 
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Clause #1 continued ; 

Following further discussion it was 

RECOMMENDED 

A. THAT subject to confirmation of $6,250 from the 
Community Arts Council or from an alternate source, 
and subject to a firm commitment by the Society for 
a 30 week schedule of concerts, an amovint equal to 
half the rental for the use of the Playhouse Theatre 
on 30 Sunday mornings at 11 a.m. be approved by City 
Council. 

B. THAT these funds be credited to the Auditoritim Board 
as the schedule of performances occur and requirements 
for payment for the other half of theatre rental are met. 


INFORMATION 


2. Harbour Park Plebiscite - Draft Pamphlet 

Mr. Bud Elsie, Advertising Consultant, circulated a draft 
information pamphlet, to be circulated to the voters, for the 
consideration of the Committee. 

Discussion took place on changing the wording of the 

ballot approved by Council on August 31, 1976 and the City Clerk 

advisedi that if only the figure were omitted it could be handled 
as an amendment. 


The Committee considered each paragraph of the pamphlet 
individually and made several changes and suggestions. It was 
agreed that the draft pamphlet would be circulated to all Members 
of Council who could set out their comments and suggestions for 
consideration at a special meeting of the Finance Committee on 
Tuesday, September 14, 1976 at 12 noon, to which all Members of 
Council will be invited. The final draft of the Committee will 
be presented to Council for final decision on September 21, 1976. 

Representatives of the Save the Entrance to Stanley Park 
Committee were invited to submit their comments on the draft 
pamphlet on September 14, 1976. 

It was agreed that the Committee would reconvene at 12 noon, 
Tuesday, September 14, 1976 to further consider this matter. 

(Alderman Boyce left the meeting at this point.) 


3. Local Initiatives Program - 1976-77 

On August 10, 1976 City Council passed the following motion: 

"THAT the L.I. P. proposals be submitted to the Standing 
Coinmittee on Finance and Administration with authority 
to apply for projects on the City's behalf." 

The Committee had for consideration a report of the City 
Manager dated August 31, 1976 and an attached summary (copies 
circulated) on the Local Initiatives Program for 1976-77, outlining 
City Department projects whose total valuei is approximately $1,670,000 
The City's portion of the total is approximately $413,000. 
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Clause #3 continued ; 

The Committee heard representatives from the various City 
Departments concerned and placed a priority rating of 1, 2 and 
3 on each item requested as follows: 

Priority One 

1. Payrolls and Claim Processing 

2. Photo Restoration and Cataloguing 

3. Transferred Records Index 

4. Traffic Plan 

6. Hazardous Waste Inventory 

7. Ramp Installations Curbed Intersections 
9. Operation Identification 

10. Coipmunity Awareness - 911 Phone System 

11. Facility Data Bank 

12. Access 

14. Champlain Heights - Areas E & F 

17. Jericho Park Development 

22. C.A.R.E. (Resources for Elderly) 

23. Health Posters 

24. Prenatal Nutrition Counselling Awareness 

25. Hope 

32. Houseboats - Waterfront 

33. Street End Mini Parks 

35. Public Art Collection Service 

38. Preventive Maintenance Data 
City $127,061 L.I. P. $556,786 Total $683,847 

Priority Two 

8. Microfilming Historical Police Records 

13. English Bay - Bicycle Path 

18. Ft. of Angus - Park Development 

20. Street Tree Planting 

21. Musqueam Park 

26. Vancouver Housing Needs Study 

27. Central Area Inventory & Mapping 
29. Kitsilano's Heritage 
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Clause #3 continued: 

Priority Two continued 

30. Central Area Pedestrian Study 

31. West End Physical and Community Survey 

36. Vancouver Heritage Productions 

37. Community Outreach 

City $159,923 L.I. P. $376,118 Total $536,041 

Priority Three 
5. Soil Resistivity Survey 

15. Brockton Oval Enclosure 

16. Stanley Park - Lost Lagoon Sanctuary Ext. 
19. Stanley Park - Reforestation 

28. Streetscape Preservation 

34. City Census Pilot Study 

City $125,605 L.I. P. $152,320 Total 277,925 

Total City share for priorities 1 and 2 is $286,984. 
L.I. P. claim $932,904. Total projects costs $1,219,888. 

Following discussion it was 

RESOLVED 

A. THAT the items listed above in priorities 1 and 2 
be approved for submission to Canada Manpower and 
that the City's share of approved projects for 
1976 in the amount of $78,000 be provided from 
Contingency Reserve and that the 1977 estimated 
City share amounting to $209,000 be included 

in the 1977 Revenue Budget; 

B. THAT the Assistant City Engineer be authorized to 
sign the application forms and the agreement forms 
on behalf of the City to make minor adjustments 
and/or combine applications where necessary. 

C. THAT the City Manager be authorized to place the 
City's application in an order of priority if 
requested to do so by Canada Manpower. 

(Copies of detailed submissions on file in the City Clerk's Office). 


The meeting adjourned at approximately 3:45 p.m. 
********** 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


September 14, 1976 


The Finance and Administration Committee with all Members 
of Council invited to attend, reconvened its meeting of 
September 9, 1976 at 12 noon, Tuesday, September 12, 1976 
in Committee Room No. 3, third floor. City Hall. 


PRESENT: 


Alderman Volrich, Chairman 
Alderman Kennedy 
Alderman Marzari - ci. 1 only 
Alderman Sweeney 


ABSENT ; 


Alderman Bowers 


ALSO PRESENT: 


Aldeman Bird 
Alderman Boyce) 
Alderman Cowie) 


Cl. 1 only 


Park Board Chairman May Brown 


COMMITTEE CLERK: 


H. Dickson 


RECOMMENDAT IONS 


1. Harbour Park Plebiscite Wording of Pamphlet 

At its meeting on September 9, 1976 the Finance and 
Administration Comiaittee was in receipt of a draft information 
pamphlet prepared by public relations consultant Bud Elsie 
on the Harbour Park plebiscite; considered this draft, made 
several changes and suggestions,- and deferred further considera- 
tion to a special meeting at this date to which all Members of 
Council were invited. 

Representatives of the Save the Entrance to Stanley Park 
Committee were invited and appeared before the Committee c 

Distributed at the meeting weres 

(a) An undated submission from the Save the Entrance to Stanley 
Park Committee (copies circulated) which comprised the 
City's proposals for the pamphlet with comments and 
recommendations offered by the Save the Entrance to Stanley 
Park Committee. 

(b) A letter dated September 14, 1976 from the Park Board (copies 
circulated) advising of the Park Board's resolution of 
September 13, 1976 with respect to the wording of the Harbour 
Park plebiscite. 

(c) An undated submission from Alderman Kennedy (copies circulated) 
offering suggestions for the pamphlet on the Harbour Park 
plebiscite. 

There was a considerable and wide-ranging discussion not 
only on the composition of the pamphlet itself but also on the 
actual wording of the Harbour Park plebiscite and on the future 
use of the site. 
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Clause #1 continued : 

Some points of consideration were: 

Whether or not to omit any reference in the actual wording 
of the plebiscite to the City's cost of some $4.7 million. 

Should the property be taken over by the Property Endowment 
Fund; 

What type of development should be placed on the land for 
the City should the voters decide the City should retain 
the site; 

Some of those in attendance queried why any plebiscite 
should be held at all; why Council should not decide on 
its own whether to retain or sell all or part of the site 
to recover its costs; 

It was noted the plebiscite is merely a public opinion 
poll which would provide guidelines for next year's Council 
on the future of the property. 

Noting that some Aldermen were questioning whether or not to 
proceed with the plebiscite on the Harbour Park issue, the Chairman 
reminded those present that Council was unanimous in its decision 
June 15, 1976 to go to the voters on the issue of the future of the 
Harbour Park site. 

(The Chairman then ruled that all seven Aldermen in attendance 
would have a vote on any motions put and that these votes would be 
recorded. ) 

It was then 

RECOMMENDED by Alderman Marzari, 

THAT Council rescind its resolution of June 15, 1976 to 
submit a plebiscite to the electors on the future of the City- 
owned land at Harbour Park. 

- LOST 

(Aldermen Bird, Cowie, Kennedy, Sweeney and Volrich 
opposed) 

During discussion it was noted the proposed question on the 
ballot is: 

"Do you wish to have the City retain its ownership of the 
Harbour Park site between Gilford and Denman Streets by 
the use of the $4,731,500 from reserve funds?" 

It was then 

RECOMMENDED by Alderman Kennedy, 

THAT the wording "by the use of $4,731,500 from reserve 
funds" be deleted from the question on the Harbour Park ballot 
provided, however, that such costs are spelled out in the 
information pamphlet to be distributed to voters. 

- CARRIED 

(Aldermen Bird, Cowie and Volrich opposed) 
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Clause #1 continued ; 

Therefore the question on the ballot would be: 

"Do you wish to have the City retain its ownership of 
the Harbour Park site between Gilford and Denman 
Streets?" 


The Committee then discussed the wording of the pamphlet, 
considered various alternatives, heard from representatives of 
the Save the Entrance to Stanley Park Committee, and 

RECOMMENDED 

THAT the following wording be adopted by Council for the 
pamphlet: 

The Harbour Park site is boianded by Stanley Park, Georgia 
Street, Denman Street and Coal Harbour. 

The total site covers approximately 13.4 acres. 

In October, 1973 for the sum of $2 million the City was 
authorized by Vancouver voters to purchase .6 acres of 
free hold and to acquire the lease on the 9.52 acres of 
the filled water lots which were available from Dawson 
Developments Ltd. which then controlled the total 13.4 
sere site. The voters turned down the purchase of the 
remaining 3.4 acres, located between Gilford and Denman 
Streets, for $4.4 million. 

The above map indicates the area that was approved for 
purchase and the area that was turned down. 

In order to obtain the 10 acres the voters wanted, the 
City bought the entire site including the additional 
3.4 acres, using reserve funds, leaving a net cost of 
$2 million for the 10 acres. 

The City's intention at that time was to sell the 3.4 
acres so it could recover the $4.4 million that had been 
paid for it leaving a net cost of $2 million. 

Development proposals for the land were called and several 
were submitted. One was selected but it did not go ahead. 

Now the question before the voters on November 17, 1976 
is whether the City itself should retain ownership of the 
3.4 acres which, to date, has cost $4,731,500. This figure 
includes the purchase price and other expenses incurred by 
the City. The question on the ballot is: 

"Do you wish to have the City retain its ownership of the 
Harbour Park site between Gilford and Denman Streets?" 

(NOTE: Whether "by the use of $4,731,500 from reserve funds 
will be included on the ballot will be determined by Council's 
vote on the earlier recommendation contained in this report) . 

If the majority of the voters say "yes", the 3.4 acres 
will be retained for public use with development prospects 
in phases, as funds become available, such as solutions to 
the traffic problems on the Georgia Street approach to 
Stanley Park, followed by developments of marine, recrea- 
tional, and tourist amenities suitable to the nature and 
the beauty of the site. 
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Clause #1 continued ; 

If the majority say "no", the City will make further 
attempts to recover as much of the purchase price as 
possible by inviting development proposals which will 
probably have a medium or high density nature. Funds 
that are recovered would be returned to the reserve 
fund and could be available for other civic purposes. 

The Harbour Park site plebiscite is not part of the 
Five-Year Plan vote but a separate question. 


INFORMATION 


2. Information Pamphlet on Five-Year Plan 

The Committee had before it for consideration proposed 
information pamphlets prepared by pxiblic relations consultant 
Bud Elsie. 

There was brief discussion on this matter with Mr. Elsie 
explaining he has already revised with various Civic officials 
the material before the Committee this date and that an up-dated 
information pamphlet is now being prepared. 

The City Engineer and the Chairman of the Park Board advised 
the Committee they had met with Mr. Elsie and his proposed 
changes are acceptable to them. 

Following brief discussion it was 

RESOLVED 

THAT Mr. Elsie's proposed brochure on the Five-Year Plan 
considered by the Committee this date and as further 
revised by him having met with various Civic officials 
be recommended to Council on September 21, 1976 for 
approval. 

(Subsequent to the meeting the Clerk's Office obtained 
a copy - Report VI (i) of the latest revised Five-Year Plan 
pamphlet) . 

INFORMATION 


3. Advertising for the Five-Year Plan - 

Interim Report from Intercorp Marketing 

A representative of Intercorp Marketing appeared before the 
Committee and presented briefs containing alternative proposals 
(copies circulated) for the following types of advertising to be 
used to publicize the Five-Year Plan: billboards, exterior 
busboards, interior buscards and newspaper and radio advertisements. 
Also included in the brief was a budget for the advertising. 

Artist's conceptions, in colour, of the billboards and buscards 
were displayed for the Committee to view. 

The Intercorp representative explained the advertising 
campaign would be concentrated in the three to four weeks prior 
to the November 17, 1976 vote; that 60 billboards will be used, 
20 a month ahead of the vote and an additional 40 two weeks ahead 
of the vote. There will be 110 exterior busboards measuring 30 
by 139 inches and 550 interior buscards. 
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Clause #3 continued: 


The billboard and busboard advertising will be colour-coded 
to match the colours on the four-part ballot on the Five- Year Plan. 

During discussion it was stressed by the Committee that 
political candidates should not be used to endorse the Five-Year 
Plan in radio advertising. 

Following discussion it was 

RESOLVED 

THAT Proposal No. 1 for the billboards and Proposal 
No. 1 for the exterior busboards be approved (See 
attached brief from Intercorp) . 

Owing to time restrictions the Committee deferred further 
consideration on the advertising proposals for radio and newspapers 
to its next meeting. 


The meeting adjourned at approximately 2:55 p.m. 
*********** 

FOR COUNCIL ACTIOM SEE PAG£{S) 2.^^^ 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


SEPTEMBER 9, 1976 


A meeting of the Standing Committee of Council on Planning and 
Development was held in the No. 1 Committee Room, Third Floor, 
City Hall, on Thursday, September 9, 1976 at approximately 
3.45 p.m. 


PRESENT: Alderman Bowers (Chairman) 
Alderman Bird 
Alderman Cowie 
Alderman Harcourt 
Alderman Kennedy 


ALSO 
PRESENT ; 


Alderman Boyce 


CLERK TO THE 
COMMITTEE i 


M.L. Cross 


INFORMATION 

1. Monthly Status of Rezoning Applications 

The Committee had before it a memorandijm dated August 27, 
1976 from the Zoning Division of the Planning Department, forward- 
ing the monthly status of rezoning applications as of August 26, 
1976 (on file in the City Clerk's office). 


RESOLVED: 

THAT the report on the monthly status of rezoning 
applications as of August 26, 1976 be received. 


2. Standards of Maintenance By-law 

The Committee considered a report dated August iS, 1976 which 
the City Manager submitted for Information (on file in the City 
Clerk's office) . 

At a Public Hearing on July 27, the Chairman requested the 
City Clerk to arrange for the Committee to consider whether the 
Standards of Maintenance By-law could include provisions that 
would apply to abandoned houses and vacant lots. 

Attached to the Manager's Report was a previous report dated 
February 19, 1976 which was submitted to the Standing Committee on 
Housing and Environment. In this latter report the Director of 
Legal Services reports: 
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"It seems to me that in order to apply the By-law a 
building must be a dwelling. If there has been total 
abandonment by the owner with a view to redevelopment 
to something else, I would doubt that it would apply. 
If the premises were totally vandalized so that they 
were quite incapable of being used as below standard 
accommodation, I doubt that it would apply. It may 
well be that the section could be interpreted as 
meaning "occupied habitable accommodation" because 
the section is concerned with protecting the occupants 
of dwellings. The very least, I think, would be that 
the building must be capable of being used for 
housing, albeit below the standard required. I think 
a Court would have difficulty supporting an Order 
where the owner indicates that he wishes to discon- 
tinue using it for living accommodation or, to put it 
another way, I do not believe the section could be 
used to recreate or create housing accommodation. If 
this were the case, it would be, in effect, freezing 
a person's use of his land if it had ever been used 
for habitable accommodation and is a deprival of his 
rights under the Zoning and Development By-law. 

In addition, the section is concerned with "repairs, 
renovations or alterations". This suggests there is 
something in existence but which is below a prescribed 
standard. It would not, I think, include massive 
reconstruction or recreation. 

In the end result, however, the only way to find out 
what the section covers would be to have a test case." 

The Committee discussed the merits of testing the interpre- 
tation of the by-law by getting an agreement with one of the 
persons who has allowed a dwelling to contravene the provisions 
of the Standards of Maintenance By-law, that the matter could be 
placed before the Court, at City's cost. 

A motion that the City undertake a test case to obtain a 
legal interpretation of the Standards of Maintenance By-law was 
put and LOST. 

RESOLVED ; 

THAT the report of the City Manager dated August 
l8, 1976 be received. 
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4 . Rubella Program - Cost Sharing 

Previously, the Council authorized, upon the recommendation 
of this Committee, that a Rubella Prevention Program be instituted 
and the Federal and Provincial Governments be advised that the City 
of Vancouver consider that a portion of the costs of this Program 
should be provided by those levels of Government. 

This information was forwarded to the Senior levels of 
Government by His Worship the Mayor but, to date, no reply has been 
received from either level. 

RESOLVED that the information submitted to the Committee be received. 


5. Social Service Department: 
Re- organization 


The general matter of the Re-organization of the Social 
Service Department has been considered by Council and, at the meeting 
of May 26, 1970, Council referred the following to the Health and 
We 1 f ar e Commi t tee : 

"That the work of social services be concentrated on those 
persons on social allowances who are most likely to become 
independent because of rehabilitation efforts." 

RESOLVED that the matter be laid over to the next meeting of the 
Committee . 


The meeting then adjourned, 
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RECOMMENDATION ; 

3 . Denman Street Beautif ication 

The Committee had before it a report dated August 25, 1976 
(on file in the City Clerk's office) which the City Manager 
submitted for Consideration. 

Ms. B. Howard of the Planning Department advised that 
notices describing a meeting to seek reactions to a possible 
beautif ication programme for Denman Street, had been sent to 
39 property owners and 113 merchants. Only 25 persons attended, 
most generally opposed at this time to an increase in taxes or 
to beautif ication having priority over other concerns, i.e. 
zoning regulations, parking and traffic. For this reason the 
Director of Planning suggested that the proposed Denman Street 
beautif ication not be pursued any further at this time unless 
considerable further interest is expressed by Denman Street 
property owners and merchants. 

Some members of the Committee felt that the City, on the 
initiative principle next year, should proceed with the upgrad- 
ing of Denman Street, perhaps including some tree planting. 

In answer to a query as to whether this could be undertaken 
by the City on the initiative principle, Mr. R. Currie, Engineer- 
ing Department, advised that the City could proceed by 2/3 
majority of Council. The property owners would be notified and 
if objections were filed by more than 1/2 the property owners 
representing more than 1/2 the assessed value of the properties 
concerned, the project would be defeated. 

After discussion, the Committee 

RECOMMENDED 

A. THAT the proposed Denman Street Beautif ication 
not be pursued any further at this time. 

B. THAT the City Engineer be instructed to report 
back on a proposal for improving paving and 
sidewalks on Denman Street on the Initiative 
principle in 1977; such report to include 
comments on street planting and other items 
usually undertaken in beautif ication projects. 


(Aldermen Bird and Kennedy wishes to be recorded as 
opposed to Recommendation A. Alderman Cowie wished 
to be recorded as opposed to Recommendation B.) 


4. Fairview Slopes Rezoning 

The Committee had before it a report dated August 26, 1976 
(copy circulated) which the City Manager forwarded for Considera- 
tion. 

In the report, the Director of Planning outlines the draft 
(FM-1) Fairview Multiple Dwelling District Schedule for the 
Fairview Slopes which is intended to enhance the small scale 
residential character by encouraging retention of existing 
houses and permitting new low-profile residential development 
in the area bounded by Hemlock Street, Sth Avenue, Ash Street 
and 6th Avenue. Some compatible commercial and ancillary uses 
may be included. 
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Clause #4 Continued 

The Director of Planning recommended: 

"(1) THAT the draft (FM-1) Fairview Multiple- Dwelling 
District Schedule attached as Appendix II of this 
report be referred direct to a Public Hearing 
after a report has been received from the Vancouver 
City Planning Commission. 

(2) THAT the draft Land Use/Urban Design Guidelines 

attached as Appendix III of this report be adopted 
as the basis for the exercise of discretion by the 
Director of Planning within the context of the 
(FM-1) Fairview Multiple-Dwelling District Schedule, 
subject to Council approval of this Schedule at a 
Public Hearing." 


The Committee 
RECOMMENDED: 

THAT the recommendations of the Director of Planning 
contained in the report of the City Manager dated 
August 26, 1976 be approved. 


5 . Rezoning - Jericho/Locarno Area 

Before the Committee for Consideration was a report of the 
City Manager dated August 24, 1976 (copy circulated). 

In the report the Director of Planning and the Supervisor of 
Property and Insurance outline alternatives to the existing C-1 
zoning located adjacent to the intersections of Sasamat Street 
and Belmont Avenue and Sasamat Street and North-West Marine Drive/ 
Hadden Avenue in the Jericho/Locarno area (Lots 12 and 13. 
Block 129 DL 540 and Lots 27 and 2S AMD, Block I3O DL 540). 

The Director of Planning proposes that City-owned Lot 12 
and privately-owned Lot 13 in Block 129 be rezoned from C-1 to 
RS-1 (which is the existing zoning for the remainder of Block 129) 
and that City-owned Lots 12 and 15 in Block 129 be subdivided, 
each into two parcels, measuring approximately 60' x 95'. 

In Block 130 the following two alternatives are proposed: 

"Alternative #1 - re-zone Lot 27 and 46.6 feet of Lot 2S AMD, 

Block 130, D.L. 540 from C-1 Commercial 
to RS-1 Residential and, fxirther, apply 
to resubdivide this property into three 
lots of approximately 46.6 feet frontage 
each. 

Alternative #2 - re- zone Lots 27 and 28 AMD, Block I3O, D.L. 

540 from C-1 Commercial to CD-I Compre- 
hensive Development of combined retail 
and residential use and, further consoli- 
date these two lots for development. " 
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Clause #5 Continued 

After discussion the Committee 
RECOMMENDED ; 


A. THAT the Director of Planning be instructed to 
apply to rezone Lots 12 and 13, Block 129, 
D.L. 540 and Lots 27 and the northerly 46.6 
feet of Lot 28 AMD, Block I30, D.L. 540 from 
C-1 to RS-1 and refer such application direct 
to Public Hearing after a report is received 
thereon from the Vancouver City Planning 
Commission. 

B. that; after City-ovmed Lot 12 is rezoned to 
RS-1, it and City-owned Lot 15 each be sub- 
divided into two lots, for a total of 4 lots each 
measuring approximately 60' x 95'. 

C. THAT, after re zoning City-owned Lot 27 and the 
northerly 46.6 feet of Lot 2^ AMD, the land be 
consolidated and resubdivided into three lots 
of approximately 46.6 feet frontage each. 


6. Central Waterfront - Draft Official Development Plan 

The Committee considered a report of the City Manager 
dated August 26, 1976 (copy circulated) in which the Director of 
Planning outlines the draft Official Development Plan for the 
Central Waterfront District. 

The Director of Planning requested guidance as to whether 
it was still the Committee's intention for the rezoning to be 
enacted this year. He would like to circulate the draft 
Official Development Plan to the interested public and arrange 
public meetings to obtain reactions and opinions to the 
proposed rezoning. 

The Director of Planning recommended 

" (i) That the revised draft Official Development Plan 
for the Central Waterfront District be received 
and be made available for the interested public, 
in addition to those directly affected by the 
proposals . 

(ii) That a Public Meeting (s) be arranged to obtain 
opinionsfrom the interested public during 
September. 

(iii) That the Director of Planning report back in early 
October with the proposed Zoning for the Central 
Waterfront District suitable for referral to: 

(a) the G.V.R.D. with a view to obtaining third 
reading of the change in description of the 
area from 'Industrial' to 'Urban'; and, 

(b) A Public Hearing " 


Cont'd 
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Clause #6 Continued 


After discussion the Committee 
RECOMMENDED : 

A. THAT the revised draft Official Development Plan 
for the Central Waterfront District be received 
and made available to those organizations 
directly affected by the proposals and to the 
interested public, after minor wording changes 
as the Director of Planning may see fit. 

B. THAT the Director of Planning proceed with a 
programme to explain the proposed zoning 
controls for the Central Waterfront District to 
interested parties; with a report back to the 
Committee in October on the results of the 
public meetings. 

C. THAT recommendation 3 of the Director of Planning 
contained in the Manager's report dated August 
26, 1976, be deferred until the above-mentioned 
report from the Director of Planning is received. 

(Alderman Bowers wished to be recorded as opposed to 
Recommendation C) 


INFORMATION 

7. Oppenheimer Area Land Use and N.I. P. Concept Plan 

The Committee considered a report of the City Manager dated 
September 2, 1976 (on file in the City Clerk's office) in which 
the Director of Planning outlines the proposed Oppenheimer *■ 
Area Land Use and N.I. P. Concept Plan, prepared by the Oppenheimer 
Area Planning Committee with the assistance of civic departments. 

Ms. D. Jan, Area Planner, stated the Director of Planning 
supported the direction taken by the Area Planning Committee 
with four exceptions. 

Ms. J. Swanson, representing the Oppenheimer Area Planning 
Committee, Mr. B. Eriksen, representing the Downtown Eastside 
Residents Association, and Mr. Nye, representing businessmen of 
the area commented briefly on the Concept Plan. 

The Committee felt that the matter should be deferred to 
the next meeting to give those concerned an opportunity to 
study the report. As the Committee had just received the report 
the previous day and had insufficient time to study it, it was 
agreed to defer consideration of same until the September 23 
meeting. 

It was also agreed that the Area Planner would arrange a 
walking tour of the area on Tuesday morning, September 21, prior 
to the report being reconsidered on September 23. 


Cont'd 
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Clause #7 Continued 


RESOLVED ; 

A. THAT the Area Planner arrange a walking tour 
of the Oppenheimer area on Tuesday, 
September 21, 1976 and invite members of 
Council and those concerned to attend. 


B. THAT consideration of the Manager's 

report dated September 2, 1976 be deferred 
to the Committee meeting of September 
23, 1976. 


8. Six Month Review of Central Area Development Control Process 

The Committee considered a report of the City Manager dated 
September 8, 1976 (on file in the City Clerk's office) in which 
recommendations are set out with respect to five items referred 
to him by Council on August 10, 1976. 

The five items are the following recommendations of the 
Director of Planning which were submitted to Committee on July 
22, 1976 and referred to the Manager for further study and 
report back by mid-September: 

"1. That a comprehensive evaluation of the Development 
Control Process in the Central Area be carried out 
by the Director of Planning for report to City 
Council in 12 months; any special staff or consul- 
tant needs to be reported to Council separately. 

2. That the D.P. Board/Panel hold special meetings at 
appropriate locations on any particular applica- 
tion if considered in the public interest. 

4. That the Fairview Slopes area be included in the 
Central Area process system. 

6. That the Director of Planning prepare detailed 
Central Area guidelines as soon as possible with 
priority for the Downtown District and the West End 
District. 

7 . That the Director of Planning arrange for the 
Planning Department, in co-operation with other City 
departments, to initiate a number of varied infor- 
mation programs and activities to assist the public, 
the applicants, and the D.P. Board/Panel. " 


Cont'd 
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The City Manager recommended: 

ii(a) THAT, in regard to the Director of Planning's recommendation #1, 
the sentence "Any special staff or consultant needs vould be 
reported to Council separately." be deleted and that the Adminis- 
trative Analyst assist the Director of Planning and the Development 
Permit Board in developing systems to monitor the operation of the 
Board for the 12-month period to assist in the evaluation referred 
to therein; 

(b) THAT, in regard to the Director of Planning's recommendation #2, 
the following words be added, "and may request Council for the 
Planning & Development Committee to hold such special meetings." 

This recomftiendation is to provide an opportunity for Council to 
hold special meetings on major matters if they desire, and would 
forestall confliction of opinions at an early stage; 

(c) THAT, in regard to the Director of Planning's recommendation #4, 
the geographical location of the Fairview Slopes makes this in- 
clusion sensible; 

I am reluctant to recommend the expansion of the jurisdiction of the 
Board in view of the continuing evaluation of the Board's function 
and the possible extra expense of processing development permits 
through the Board; 

(d) THAT, in regard to the Director of Planning's recommendation #6, 
the Director of Planning report to the Committee on the extent of 
detail and the guidelines involved in this recommendation. 

I am advised that these guidelines are already being prepared and 
believe the Committee should have a progress report as soon as 
possible to indicate how extensive the guidelines will be; 

(e) THAT, in regard to the Director of Planning's recommendation #7, 
the Director of Planning report further to the Committee on the 
extent of such programs, diagrams, etc., the budget for this 
activity and the timing for implementing this recommendation; 

(f ) One attachment to the subject report was a memo from the Director 
of Planning to the Development Permit Board suggesting an examin- 
ation and possible changes to the procedure for processing develop- 
ment permits through the Staff Committee. 

I RECOMMEND that this matter be referred to the Administrative 
Analyst for discussion with the appropriate departments, for report 
back to myself; 

(g) THAT Council reconsider the matter of permitting an appeal to City 
Council on the decisions of the Development Permit Board. " 

Dr. J. Denholm and Mr. C. Leonoff, two members of the 
Development Permit Advisory Panel were present for the discus- 
sion. They had just received copies of the Manager's report as 
did the Committee. They requested an opportunity to speak to 
the Manager's report. 

During the discussion, it was agreed that the Planning and 
Development Committee, and any other interested members of 
Council, should observe a Development Permit Board meeting and 
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then carry on an informal discussion over dinner with respect 
to the function of the Board and the Advisory Panel. After this 
informal meeting, the Committee would reconsider the report of 
the City Manager at a later meeting. Mr. Spaxman, Director of 
Planning and Chairman of the Development Permit Board, advised 
that the next meeting of the Board would be held on September 
27, 1976. 

The Chairman instructed the Clerk to carry out the 
necessary arrangements for the informal dinner meeting. 


RESOLVED ; 


THAT the Committee and other interested members 
of Council be invited to observe the meeting of 
the Development Permit Board to be held on 
September 27, 1976; and to attend an informal 
meeting of the Committee, the Development- Permit 
Board and the Development Permit Advisory Panel. 

FURTHER THAT consideration of the report of the 
City Manager dated September S, 1976 be deferred 
until after the informal meeting. 


The meeting adjourned at approximately 5.25 p.m. 


Note from Clerk; 


Subsequent to the meeting of the Committee, the Chairman 
was contacted by the Chairman of the Development Permit 
Board who requested that the informal meeting take place 
after the October 12 meeting of the Board due to the 
fact that several key people will be absent from the 
meeting of September 27, 1976. 


FOR COUNCIL ACTION SEE PAGE(S) 


CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, September 28, 1976, in the Council Chamber, 
Third Floor, City Hall, commencing at 2:00 P.M. 

PRESENT ; Mayor Phillips 

Aldermen Bird, Boyce , Cowie, Harcourt, 
Kennedy, Marzari, Sweeney 
and Volrich. 

ABSENT: Alderman Rankin. 

CLERK TO THE COUNCIL ; D.H. Little 

PRAYER 

The proceedings in the Council Chamber were opened with prayer. 
ACKNOWLEDGMENT 

The Mayor acknowledged the presence in the Council Chamber 
of students in Social Studies from the General Brock School, 
Vancouver, under the direction of their teacher, Mrs. Williams. 


'IN CAMERA' MEETING 

The Council was advised that there were no matters to be 
considered 'In Camera' this day. 

ADOPTION OF MINUTES 

MOVED by Aid. Cowie 
SECONDED by Aid. Bird 

THAT the Minutes of the Regular Council Meeting of September 
21, 1976, including the 'In Camera' portion, be adopted. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Bird 
SECONDED by Aid. Sweeney 

THAT the Council recess and reconvene later this day, following 
the Special Council (Public Hearing). 


The Regular Council reconvened at 2.20 P.M. with the same 
members present. 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Bird . . 

SECONDED by Aid. Marzari " , - 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 


Regular Council, September 28, 1976 2 

UNFINISHED BUSINESS 

1. Kitsilano Tidal Pool Replacement 
Choice of Architect. 


Council, on July 27, 1976, considered a letter from the 
Park Board on Choice of Architect for the Kitsilano Tidal Pool. 
At that time Council passed a motion requesting that the Park 
Board and the Medical Health Officer appear before Council on 
the matter and, in particular, to discuss with Council the question 
of alternative proposals to replacing the Pool. 

Mrs, May Brown, Chairman of the Park Board, advised Council 
that, at this time, the Park Board only wishes to initiate the 
first step in the total planning process. This would be to 
retain an architect to explore the possibilities relating to all 
aspects of the Kitsilano waterfront for an early report back to 
the Park Board on alternative replacement proposals. It is 
intended that the alternative proposals would then be submitted 
to members of the Kitsilano community and all other interested 
parties for public reaction to the proposals. Mrs. Brown gave 
an undertaking that the Park Board will keep Council advised of 
the architect's proposals and any other steps they may wish to 
take on the Tidal Pool replacement. 

MOVED by Aid. Volrich 

THAT the actions of the Park Board, as outlined this day by 
Mrs. Brown, chairman of the Board, be approved. 

- CARRIED UNANIMOUSLY 

It was agreed to defer consideration of Unfinished Business 
Item #2 with respect to Development Permit Applications for 3135 
and 3080 West Broadway, pending the hearing of delegations this 
evening . 

COMMUNICATIONS OR PETITIONS 

1 . Resignation - Alderman Bowers . 

Council, on September 21, 1976, appointed Alderman Bowers 
to the position of City Manager, effective January 1, 1977. 

At the request of Council, Alderman Bowers, in a letter 
dated 7.35 p.m. September 21, 1976, tendered his resignation as 
Alderman, and extended his best wishes to Council for the remaining 
months of this year . 

MOVED by Aid. Volrich 

THAT the letter of resignation from Alderman Bowers be 
received . 

- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIONS (Cont'd) 

2 . Oppenheimer Area Land Use 
and N.I. P. Concept Plan. 

Council had for consideration a request from the Downtown 
Eastside Residents' Association, as well as a number of other 
organizations, to appear as delegations this evening on the above 
clause in the Planning and Development Committee's report dated 
September 23, 1976. 

MOVED by Aid. Bird 

THAT the delegation requests not be approved. 

- LOST 

(Aid. Boyce, Cowie, Harcourt, Marzari, Volrich and 
the Mayor opposed) 

MOVED by Aid. Boyce 

THAT the delegation requests for this evening be approved, 
and the relative clause in the Planning and Development Committee' 
report dated September 23, 1976, be deferred until that time; 

FURTHER THAT, when this matter is under consideration 
Council first hear an explanation from the Area Planner. 

- CARRIED 

(Aid. Sweeney opposed) 


3. B.C. Hydro - Bus Rates and 
Rental Accommodation for 
Families with Children. 


Council had for consideration a letter from the Downtown 
Eastside Residents' Association requesting permission to make 
representations this evening on Alderman Rankin's motions on 
B.C. Hydro Bus Rates and Rental Accommodation for Families with 
Children. A number of other organizations also requested an 
opportunity to appear before Council this evening on these two 
motions . 


MOVED by Aid . Sweeney 

THAT the delegation requests not be approved. 

- LOST 

(Aid. Boyce, Harcourt, Marzari, Volrich and the Mayor opposed 

MOVED by Aid. Harcourt 

THAT the delegation requests for this evening be approved. 

- CARRIED 

(Aid. Bird, Cowie, Kennedy and Sweeney opposed) 


CITY OF VANCOUVER 

REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, September 29, 1970, in the Council Chamber, 
at approximately 9:30 A.M. 

PRESENT : His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 
Hardwick, Linnell, Phillips, 
Rankin, Sweeney and Wilson 

CLERK TO THE COUNCIL: R. Thompson 


PRAYER The proceedings in the Council Chamber were opened with 
prayer. 

CONDOLENCES : The Late R. Henderson (Internal Auditor ) 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT the City Council express its condolences to the members 
of the family of the late Mr. R. Henderson, Internal Auditor. 

- CARRIED 

ACKNOWLEDGMENT 

His Worship the Mayor acknowledged the presence in the Council 
Chamber of students of the School of Social Work, University of 
British Columbia, accompanied by Professors John McDonald, 
Max Beck and Bryce Babcock. 


'IN CAMERA ' MEETING 

The Council agreed to an 'In Camera' meeting later this 

day. 

ADOPTION OF MINUTES 

MOVED by Aid. Bird, 
SECONDED by Aid. Wilson, 

THAT the Minutes of the Regular Council Meeting (including 
'In Camera'), dated September 22, 1970, be adopted. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Calder, 

THAT this Council resolve itself into Committee of the Whole, 
His Worship the Mayor in the Chair. 

- CARRIED 

COMMUNICATIONS OR PETITIONS 

1 . Name: Southeast Sector 

A communication was received from the City Clerk reporting, 
pursuant to Council's instructions, certain names received in 
respect of naming of the Southeast Sector area. 

It was agreed to defer the matter for consideration later 
this day. (See page 11) 
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CITY MANAGER'S & OTHER REPORTS 

A. MANAGER'S GENERAL REPORT 
SEPTEMBER 24, 1976 


Works & Utility Matters 
(September 24, 1976) 

The Council considered this report which contains two 
clauses identified as follows: 

CI. 1: Tender - Supply of Ready-Mixed Concrete 
CI. 2: I.e. B.C. Seat Belt Bumper Stickers 

Tender - Supply of Ready-Mixed Concrete 
(Clause 1) 


MOVED by Aid. Volrich 

THAT the recommendation of the City Manager, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 

I.e. B.C. Seat Belt Bumper Stickers 
(Clause 2) 


MOVED by Aid. Bird 

THAT Council approve the display of I.C.B.C. Seat Belt Bumper 
Stickers on the City's fleet of cars and trucks, subject to there 
being no cost to the City as a result of this program. 

- CARRIED UNANIMOUSLY 


Social Service & Health Matters 
(September 24, 1976) 

Integration of Victorian Order 
of Nurses Service . 
(Clause 1) 

The Medical Health Officer answered a number of questions 
from Council on this report. In addition, he explained that the 
Provincial Government has at no time during negotiations given 
an undertaking that it would underwrite any indirect costs 
incurred by the City relative to this program (e.g. purchasing, 
payroll costs, etc) 

MOVED by Aid. Bird 

THAT recommendations 'A' and 'B' of the City Manager, as 
contained in this report, be approved. 

- CARRIED UNANIMOUSLY 


Building & Planning Matters 
(September 24, 1976) 


The 

Council considered this report which contains seven 

clauses 

identified as follows: 

CI. 

1 

Rezoning Application - 2617 East Broadway 

CI. 

2 

Rezoning Application - 4870 Oak Street 

CI. 

3 

Keylock Truck Fuelling Stations 

CI. 

4 

Hardship Application - 1415 East 20th Avenue 

CI. 

5 

Development Permit Application - 2850 West 1st Avenue 

CI. 

6 

: Development Permit Application - 1135-1155 West 7th 



Avenue 

CI. 

7 

: Rezoning Application - S/E Corner West 33rd Avenue 


and MacKenzie Street 


cont'd. 
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CITY MANAGER'S & OTHER REPORTS (Cont ' d ) 

Building and Planning Matters 
(September 24, 1976) (Cont'd) 

Rezoning Application - 
2617 East Broadway. 
(Clause 1) 

MOVED by Aid. Kennedy 

THAT the recommendation of the City Manager contained in the 
above clause be approved; 

FURTHER THAT the Director of Planning report back to Council 
on alternative appropriate zoning for this property. 

- CARRIED UNANIMOUSLY 

Rezoning Application - 
4870 Oak Street 
(Clause 2) 


It was noted that Mr. Halperin, the applicant, was present 
in the Council Chamber at this time. 

MOVED by Aid. Bird 

THAT Council hear representation from Mr. Halperin. 

- CARRIED UNANIMOUSLY 

Mr. Halperin addressed Council and stated that the reason 
for his application was to permit his brother-in-law, who is 
presently living with him, to continue to reside in the same 
dwelling but to provide him with separate kitchen and bathroom 
facilities . 

MOVED by Aid. Volrich 

THAT the recommendation of the City Manager contained in this 
clause, be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Cowie 

THAT the Director of Planning investigate and report back on 
the feasibility of permitting, under the R.S.I zoning, some form 
of increased density, such as 'In-law' suites, in the dwellings 
located on the east side of the 4800 block Oak Street. 

- CARRIED 

(Aid. Kennedy and the Mayor opposed) 

Keylock Truck Fuelling Stations 
(Clause 3) 

MOVED by Aid. Volrich 

THAT the recommendation of the City Manager contained in this 
clause be approved; 

FURTHER THAT the Director of Legal Services and the Director 
of Permits and Licenses be instructed to create a new category in 
the License By-law to recognize this new method of marketing fuel 
to commercial customers and to control the numbers of such outlets. 

- CARRIED UNANIMOUSLY 


cont'd. 
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CITY MANAGER'S & OTHER REPORTS (Cont'd) 

Building and Planning Matters 
(September 24, 1976) (Cont'd) 

Hardship Application - 
1415 East 20th Avenue. 
(Clause 4) 

Consideration of this clause was deferred, pending the 
hearing of a delegation. 


Development Permit Application - 

2850 West 1st Avenue 

(Clause 5) 


MOVED by Aid. Kennedy 

THAT the Director of Planning be requested to approve 
Development Permit Application #74120 for 2850 West 1st Avenue 

- CARRIED 

(Aid. Sweeney opposed) 


Development Permit Application - 
1135 - 1155 West 7th Avenue 
(Clause 6) 


MOVED by Aid. Bird 

THAT the recommendation of the City Manager contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 


Rezoning Application - S/E Corner 
West 33rd Avenue and MacKenzie Street. 
(Clause 7) 


MOVED by Aid. Bird 

THAT the recommendations of the Director of Planning contained 
in this report be received, and the whole matter be referred to a 
Public Hearing. 

- CARRIED 

(Aid. Sweeney opposed) 


Finance Matters 
(September 24, 1976) 

The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Central and Oliver Hotels 

CI. 2: Disposal of U.N. Habitat Flags and Banners 
CI. 3: Tenders for Police Annex 

Central and Oliver Hotels 
(Clause 1) 

MOVED by Aid. Volrich 

THAT this clause in the report be received for information 

- CARRIED UNANIMOUSLY 


cont'd. . . 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Finance Matters ■ 
( September 24, 1976) (Cont'd) 

Disposal of U.N. Habitat 
Flags and Banners 
(Clause 2) 

MOVED by Aid . Kennedy 

THAT the recommendation of the City Manager contained in this 
clause, be approved. 

- CARRIED UNANIMOUSLY 


Tenders for Police Annex. 
(Clause 3) 

MOVED by Aid. Harcourt 

THAT the recommendation of 
clause, be approved. 


the City Manager contained in this 

- CARRIED UNANIMOUSLY 


Personnel Matters 
(September 24, 1976) 

The Council considered this report which contains two 
clauses identified as follows: 

CI. 1: Classification Review, One Position, 

City Planning Department 
CI. 2: Extension of Time for Temporary Additional 

Electrical Inspector for Fire Alarm and 

Emergency Lighting Inspection 

Classification Review, One Position, 

City Planning Department 

(Clause 1) 

MOVED by Aid . Marzari 

THAT the recommendation of the City Manager contained in this 
clause, be approved. 

- CARRIED UNANIMOUSLY 

Extension of Time for Temporary 
Additional Electrical Inspector for 
Fire Alarm and Emergency Lighting Inspection 
(Clause 2) 

MOVED by Aid. Bird 

THAT the recommendation of the City Manager contained in this 
clause, be approved. 

- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 


Property Matters 
(September 24, 1976) 

The Council considered this report which contains four 
clauses identified as follows: 

CI. 1: Demolition - 407 Prior Street 

CI. 2: Sale to Villa Cathay Care Home Society - 

S/S Union between Campbell and Raymur Avenues 
CI. 3: Lease renewal Cafeteria Lease - City of 

Vancouver to C.N.I.B. (Caterplan Services) 
CI. 4: Sale and Resubdivision of City-Owned Property 

and Lane - S/S King Edward Avenue West of 

Balkan Street 

Demolition - 407 Prior Street. 
(Clause 1) 

MOVED by Aid. Volrich 

THAT this clause be received for information. 

- CARRIED UNANIMOUSLY 

Sale to Villa Cathay Care Home Society - 

S/S Union between Campbell and Raymur Avenues 

(Clause 2) ^ 

MOVED by Aid. Volrich 

THAT a grant to the Villa Cathay Care Home Society in the 
amount of $2,678.44, representing real property taxes payable for 
the period May 31 to December 31, 1976, be approved; 

FURTHER THAT interest in the amount of $9,865.00 for the 
period May 31, 1976 to September 8, 1976, and the administration 
fee of $50.00, be waived. 

- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY. 

Lease Renewal Cafeteria Lease - 
City of Vancouver to C.N.I.B. 

(Caterplan Services) 

(Clause 3) 

MOVED by Aid. Bird 

THAT the recommendation of the City Manager contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 

Sale and Resubdivision of City-owned 
property and Lane South side of King 
Edward Avenue, West of Balkan Street. 
(Clause 4) 

MOVED by Aid. Harcourt 

THAT the recommendation of the City Manager contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

B. Lane West of Lincoln Street - 
43rd to 45th Avenues. 


Consideration of this report was deferred, pending 
the hearing of a delegation this evening. For Council 
action see Page 15. 

C. Hardship Appeal - 

3338 Seaforth Drive . 

Consideration of this report was deferred, pending 
the hearing of a delegation this evening. For Council 
action see Page 17. 

I . Part Report from Standing Committee 
on Planning and Development. 
(September 23, 1976) 

The Council considered this report which contains three 
clauses, identified as follows: 

Cl. 1. Administration of the Residential Rehabilitation 

Assistance Program. 
Cl. 2. Mount Pleasant N . I .P . Concept Plan. 
Cl. 3. Oppenheimer Area Land Use & N.I .P .Concept Plan. 

Clauses 1 and 2 . 

MOVED by Aid . Kennedy 

THAT the recommendations of the Committee contained in clauses 
1 and 2 of this report, be approved. 

- CARRIED UNANIMOUSLY 

Oppenheimer Area Land Use & 
N.I. P. Concept Plan. 
(Clause 3) 

Consideration of this clause was deferred, pending the hearing 
of delegations this evening. For Council action see Page 18. 


G.V.R.D. MATTERS 

1 . Fluoridation 

Alderman Harcourt advised that the Regional Distrcit at its 
meeting tomorrow will be considering Council's motion that fluor- 
idation of the City's water supply be submitted to a plebiscite. 

2 . impact of Federal Census . 

Alderman Harcourt referred to the impact of the Federal census on 
the Livable Region plan and asked for a report back to Council from the 
Director of Planning. The Mayor advised he had recently signed a 
letter, drafted by the Planning Department, to the Federal Government 
questioning some of the assumptions used in the recent census and 
requesting specific details on certain aspects. The Mayor 
undertook to circulate this letter and also undertook to circulate 
the Federal Government's reply when received. 
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G.V.R.D. Matters (Cont'd) 

3. Negotiations - L.R.T. Financing 
and Five-Year Plan for Roads. 

Alderman Harcourt advised that G.V.R.D. negotiations with the 
Provincial Government and the Regional Transit Authority on L.R.T. 
financing and the Five-Year Plan for roads are nearing conclusion. 
The Mayor indicated he would discuss this matter with the City 
Engineer and advise Council further. 

4 . Shortened Runway at 
Vancouver international Airport . 

Alderman Marzari advised that a recent letter to the G.V.R.D. from 
the Federal Minister Of Transport indicates that the Federal Govern- 
ment intends proceeding with the new shortened runway at Vancouver 
International Airport. The G.V.R.D. Planning Committee will be 
bringing a motion forward tomorrow reiterating its original motion 
not to allow this expansion until certain studies have been under- 
taken . 


RISE FROM COMMITTEE OF THE WHOLE 

MOVED by Aid. Harcourt 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt 
SECONDED by Aid. Bird 

THAT the report of Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


BY-LAWS 

1. BY-LAW TO AMEND BY-LAW NO. 35 75, 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW (N/W Corner Harold Street 
and School Avenue) 


MOVED by Aid. Harcourt 
SECONDED by Aid. Bird 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Harcourt 
SECONDED by Aid. Bird 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

(Aid. Sweeney and Volrich were excused from voting on 
this By-law.) 
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BY-LAWS (cont'd) 


2, BY-LAW TO AMEND BY-LAW NO. 3 575, 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW (Rezoning of Various (RM-3) 
Districts to (RM-3A) Districts) 

MOVED by Aid. Harcourt 
SECONDED by Aid. Bird 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Harcourt 
SECONDED by Aid. Bird 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

(Aid. Sweeney and Volrich are excused from voting 
on this By-law) 


MOTIONS 

A. Allocation of Land for Lane 

Purposes (5829 Fleming Street) 

MOVED by Aid. Sweeney 
SECONDED by Aid. Kennedy 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for lane purposes, the following described lands: 

West 2.5 feet of Lot 34, Block 1, District Lot 716, 
Plan 1615. 

(5829 Fleming Street) ; 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes, and declared to form and constitute portions of 
lane. 

- CARRIED UNANIMOUSLY 


B. Allocation of Land for Lane 

Purposes (5752 Dumfries Street) 

MOVED by Aid. Sweeney 
SECONDED by Aid. Kennedy 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for lane purposes, the following described lands: 

All that portion of Lot 9, Block 1, District Lot 715, 
Plan 1615, described as follows: 


Cont ' d . 
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MOTIONS (Cont'd) 

Allocation of Land for Lane Purposes 
(5752 Dumfries Street) (Cont'd) 

Commencing at the northeasterly corner of said 
Lot 9; 

THENCE South, 33 feet, more or less, following in 
the easterly limit of said Lot 9, to the southeasterly 
corner of said Lot 9; 

THENCE West, 2.5 feet, following in the southerly 
limit of said Lot 9; 

THENCE North, 23 feet, following in a line drawn 
parallel to the easterly limit of said Lot 9; 

THENCE N 450 00' W, 14.14 feet, more or less, to 
intersection with the northerly limit of said Lot 9 at 
a point 12.5 feet westerly from the northeasterly corner 
of said Lot 9; 

THENCE East, 12.5 feet, following in the northerly 
limit of said Lot 9 to the point of commencement; 

The same as shown outlined red on plan prepared by 
G. Girardin, B.C.L.S., dated August 10, 1976, and 
marginally numbered LF 7816, a print of which is hereunto 
annexed ; 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes, and declared to form and constitute portions of 
lane. 

- CARRIED UNANIMOUSLY 


1. Fluoridation - Distribution 
of Free Fluoride Tablets. 

Alderman Kennedy requested and received permission to amend 
his motion by adding after the words 'related factors' - "The 
Medical Health Officer to include in his plan a report on other . 
practical alternative methods of fluoride treatment". 

MOVED by Aid. Kennedy 
SECONDED by Aid. Sweeney 

THAT WHEREAS all Members of City Council have apparently 
agreed on the value of fluoride when used to protect children's 
teeth; 

AND WHEREAS most Council Members, including proponents, are 
reluctant to impose fluoridation upon Vancouver's citizens; 

THEREFORE BE IT RESOLVED THAT a plan of distribution of free 
fluoride tablets through the mechanism of the City's Health 
Department, School Board and through practising dentists and 
physicians be submitted by the Medical Health Officer for the 
consideration of Council. The plan should give estimates of 
costs, publicity and other related factors. The Medical Health 
Officer to include in his plan a report on other practical alternativs 
methods of fluoride treatment. 


Underlining denotes amendment 


- CARRIED UNANIMOUSLY 
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MOTIONS (Cont'd) 

2 , Bus Fare Increases . 

3 . Rental Accommodation for 
Families with Children. 

Consideration of the above motions was deferred, pending the 
hearing of delegations this evening. For Council action see 
Pages 21 and 22. 


ENQUIRIES AND OTHER MATTERS 


Per Diem Allowance. 

Attendance at U.B . C .M . Conference . 

Alderman Volrich 


raised the matter of Per Diem 
Allowance for those Members of 
Council who attended the recent 
U.B, CM, Conference in Vancouver. 


MOVED by Aid, Volrich 
SECONDED by Aid, Boyce 

THAT all Members of Council who registered and attended the 
recent U,B.C,M. Conference in Vancouver be paid the usual Per Diem 
Allowance, 

- CARRIED UNANIMOUSLY 


Extra Garbage Pick-up . 

Alderman Bird enquired about arranging free 

garbage and waste pick-up once 
or twice a year in the interest 
of fire safety and requested 
the City Engineer look into this 
action and report back to Council. 
The Mayor so directed. 

Construction of New Office 
Buildings and Responsibility 
for Local Improvements. 

Alderman Cowie advised that, under the present 

regulations, developers of new 
office buildings are not required 
to have the nearby curbs and 
gutters developed, including 
landscaping. He felt that in 
granting a development permit 
for such structures this respons- 
ibility should be included at the 
developer's expense. The Alderman 
requested a report on the 
feasibility of this proposal. 
The Mayor so directed. 
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COMMUNICATIONS OR PETITIONS (cont'd) 

2 . Appointment of Deputy Mayor 

MOVED by Aid. Adams, 

THAT, pursuant to recommendation from His Worship the Mayor, 
Alderman Hardwick be appointed Deputy Mayor for the quarter 
commencing October 1, 1970, 

- CARRIED 

BOARD OF ADMINISTRATION AND OTHER REPORTS 

A . General Report, September 25, 1970 

MOVED by Aid. Sweeney, 

THAT the report of the Board of Administration (Works and 
Utility matters), dated September 25, 1970, be adopted. 

- CARRIED 

Social Service and Health Matters 

Extension of Contract: 
U.B.C. and City of Vancouver 

MOVED by Aid. Calder, 

THAT the report of the Board of Administration (Social 
Service and Health matters), dated September 25, 1970, be adopted, 

- CARRIED 

Building and Planning Matters 

Proposed Public Housing Projects: Southeast Sector 
Site No. 17, Area "C", Site No. 21, Area "A" 

MOVED by Aid. Bird, 

THAT the report of the Board of Administration (Building 
and Planning matters), dated September 25, 1970, be approved. 

(amend ed) 

MOVED by Aid. Hardwick, in Amendment, 

THAT, to reflect the interest shown by the Fraserview-Killarney 
Area Council, the following words be added to the motion of 
Alderman Bird: 

'except that project proposed for development on Site 17 
be moved south to site known as 18, with the necessary 
adjustment provisions respecting number of units and land 
costs, to be determined later at the discretion of the 
Director of Planning. 

- LOST 

MOVED by Aid. Wilson, in Amendment, 

THAT the following words be added to the motion of Alderman 

Bird: 

'FURTHER THAT the City Council request the Senior Governments 
to include in these projects, facilities for recreation. 

- CARRIED 

The motion, as amended, and reading as follows, was put and CARRIED. 

'THAT the report of the Board of Administration (Building 
and Planning matters), dated September 25, 1970, be 
approved ; 

FURTHER THAT the City Council request the Senior Governments 
to include in these projects, facilities for recreation,' 
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CIVIC RECOGNITION 

At this point in the proceedings Council acknowledged the 
Vancouver 1976 Olympic Medallists. 

The Mayor offered Council's congratulations and presented 
Civic Awards to Mr . & Mrs C. Joy, on behalf of their son Greg Joy 
who won a Silver Medal in the Men's High Jump, Mrs D. Cook, on 
behalf of her daughter Wendy Hogg, who won a Bronze Medal in the 
Women's 4 x 100 Metre Relay Swim, and Shannon Smith a Bronze 
Medallist in the Women's 400 Metre Free-style Swimming. 


The Council recessed at 3.45 p.m. to reconvene 
in the Council Chamber at 7.30 p.m. 
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The Council reconvened at 7:30 p.m. in the Council Chamber 
with Mayor Phillips in the Chair and the following members 
present : 

PRESENT : Mayor Phillips 

Aldermen Boyce, Cowie, Harcourt, Kennedy, 
Marzari, Sweeney and Volrich 

ABSENT : Alderman Bird 

Alderman Rankin 

CLERK TO THE COUNCIL : D.H. Little 

DELEGATIONS AND CITY MANAGER'S REPORTS (cont'd) 

Lane West of Lincoln Street 
43rd to 45th Avenues 


Council earlier this day deferred consideration of a Manager's 
report dated August 18, 1976, on the lane west of Lincoln Street - 
43rd to 45th Avenues, to permit representations from residents of 
the area. 

In this report, the City Engineer dealt with complaints from 
residents on the condition of this lane which was paved as a 
local improvement in the latter part of last year. The residents 
are requesting that the lane be repaved. 

The City Engineer dealt with the design considerations for 
lane paving and set forth the reasons why the present design for 
the paving of the lane was implemented. The residents are 
encountering some drainage difficulties and local access problems, 
and the Engineering Department was in the process of resolving 
these problems when the petition was received. In the opinion 
of the Engineering Department, the existing paved lane is generally 
satisfactory although minor modifications at some locations would 
improve conditions. The estimated cost to carry out these 
modifications is $800.00. 

The report concluded with the recommendation that the lane 
modification work, as proposed by the Engineering Department, 
be carried out as expeditiously as possible at a cost of $800.00. 

Mr. J. Nichol, representing residents of the area, addressed 
Council and stated that contrary to the Engineering Department's 
views, there are more than two residents unhappy with the present 
condition of the lane. In the opinion of the residents, minor 
modifications would not solve the problem. At the present time, 
several residents are unable to open their garage doors, while 
others have difficulties entering their garages because of the 
difference in grade between the lane and their garages. 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Sweeney, 

THAT further consideration of this matter be deferred to 
allow an opportunity for Alderman Harcourt and any other members 
of Council to view the lane and discuss the situation with the 
residents and the City Engineer for report back to Council. 

- CARRIED UNANIMOUSLY 

DELEGATIONS AND UNFINISHED BUSINESS (cont'd) 

Development Permit Applications - 
3080 & 3135 West Broadway (El Matador 
Restaurant) 


Council at its meeting on August 24, 1976, deferred a report 
of the City Manager dated August 20, 1976, on development permit 
applications from the El Matador Restaurant for 

(a) 3135 West Broadway the site of the El Matador Restaurant 

to retain restaurant and use a portion 
as a lounge. 

cont'd. . . , 
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Development Permit Applications - 
3080 & 3135 West Broadway (El Matador 
Restaurant) (cont'd) 


(b) 3080 West Broadway - change use from drive-in restaurant 

to restaurant and use a portion of 
the site for the required parking 
for the El Matador Restaurant - 3135 
West Broadway. 

In the Manager's report, the Director of Planning reviewed 
the history and present situation with respect to the El Matador 
Restaurant. The report concluded with the following recommendations: 

A. 3135 West Broadway 

Development Permit Application #67969 
Zone: C-2 


Approve the continuing use of this building as a restaurant 
and the relaxation of one loading and unloading space to 
off-street loading and unloading spaces subject to the 
listed conditions. 

B. 3080 West Broadway 

Development Permit Application #73483 
Zone: C-2 


Approve the use of the existing building on this site as a 
restaurant and the use of a portion of this site to provide 
ancillary parking for the restaurant at 3135 West Broadway 
(legal description: 9 & Eh 10, Block 54, District Lot 540), 
subject to the listed conditions. 

Mr. D.J. Mullan, Clark, Wilson & Company, Solicitors for the 
El Matador Restaurant, addressed Council and filed a brief. In 
the brief it was stated that to the best of their knowledge, the 
City has only received one formal complaint re the parking in the 
3100 Block West Broadway. The brief also stated that the lounge 
area of the El Matador Restaurant appears to be primarily 
frequented by people who are elderly, live in the area and walk 
to the lounge. In addition, the daytime patrons of the Restaurant 
are primarily persons working in the area. It was also stated that 
the parking problem which may exist in this block of West Broadway 
is also contributed to by a number of commercial operations in the 
area which attract a heavy flow of traffic. 

Attached to the brief was a letter from the Hellenic Community 
of Vancouver supporting the development permit applications by the 
El Matador Restaurant as the restaurant and lounge serve as a meeting 
place for the members of the Hellenic Community as well as a large 
segment of senior citizens and other members of the Kitsilano 
Community . 

A further attachment to the brief was a letter from the 
Chairman of the Kitsilano Citizens Planning Committee advising 
that that Committee had reconsidered the development permit 
applications as a result of which it changed its recommendation 
from refusal of the permits to approval. 

Mr. Lorne Atkinson, Ace Cycle Shop, 3155 West Broadway, 
distributed photographs which illustrated the heavy parking on 
both the north and west sides of this Block. He also distributed 
photographs which showed the proposed additional parking lot for 
the El Matador Restaurant at 3080 West Broadway with only a few 
cars using it. He contended that because of the distance between 
3080 West Broadway and the El Matador, most partrons of the 
restaurant will continue to park on the street rather than walk the 
350 feet from the parking lot. He stated that a large number of 
the patrons of the El Matador patronize the lounge rather than 
the restaurant. 

cent ' d. . . . 
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Development Permit Applications - 
3080 & 3135 West Broadway (El Matador 
Restaurant) (cont'd) 


Patrons leaving the restaurant are noisy and the noise generated 
by their cars disturbs the residents. Mr. Atkinson supports the 
restaurant portion of the El Matador but opposes its operation 
as a lounge particularly at hours which exceed the normal pub 
closing hours. 

Council also noted a memorandum from Mr. D. Cornejo, Senior 
Area Planner stating in part: 

"There are hours of operation problems with this proposed 
use which appear to me to be unresolvable due to our 
inability to regulate them. In essence the Matador is a 
'neighbourhood pub' which has not had to go through the 
community review process of a plebiscite. It is a pub 
which operates after normal pub closing hours and has 
no restrictions as to the number of patrons which are 
allowed. 

Secondly, the parking situation is inadequate. The 
Matador's 'solution' (putting cars on 3135 West Broadway) 
does not appear to me to be workable in terms of distance 
from the restaurant/lounge and also because of the 
increase in traffic resulting from this use. Therefore, 
I would recommend refusal." 

MOVED by Aid. Marzari, 
SECONDED by Aid. Harcourt, 

THAT the recommendation of the City Manager contained in 
his report dated August 20, 1976, be approved. 

(Deferred) 

MOVED by Aid. Volrich, 
SECONDED by Aid. Boyce, 

THAT Alderman Marzari 's motion be deferred for one month 
to allow Alderman Volrich an opportunity to meet with the 
Assistant City Engineer - Traffic, the Area Planner and the 
parties involved in an effort to reach an amicable solution 
to this problem. 

- CARRIED 

(Aldermen Harcourt, Marzari and Sweeney opposed) 

DELEGATIONS AND CITY MANAGER'S REPORTS (cont'd) 

Hardship Application - 
3338 Seaforth Drive 

Council earlier this day deferred consideration of a report 
of the City Manager dated September 24, 1976, on 3338 Seaforth 
Drive - Hardship Application, pending the hearing of a delegation 
from Mr. S. Jang. 

On August 26, 1976, the Hardship Committee refused an 
application from Mr. Jang to retain a dwelling unit in his 
basement. 

Mr. Jang addressed Council and stated that the application 
which he had completed for special consideration as a hardship 
case, is no longer valid with respect to income. Mr. Jang is 
currently unemployed and this therefore reduces his income 
considerably. 

cont'd. . . . 
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Hardship Application - 

3338 Seaforth Drive (cont'd) 

MOVED by Aid. Volrich, 
SECONDED by Aid. Harcourt, 

THAT the hardship application from Mr. S. Jang to retain 
a dwelling unit in his basement at 3338 Seaforth Drive, be 
referred back to the Hardship Committee for further review 
and report back to Council. 

- CARRIED UNANIMOUSLY 

DELEGATIONS AND OTHER REPORTS (cont'd) 

Report of Standing Committee 
on Planning and Development, 
September 23, 1976 (cont'd) 

Oppenheimer Area Land Use & 
N.I. P. Concept Plan (Clause 3) 

Council earlier this day, when considering a number of 
delegation requests on this clause, passed the following motion: 

"THAT the delegation requests be approved for this evening, 
and the relative clause in the Planning and Development 
Committee's report dated September 23, 1976, be deferred 
until that time; 

FURTHER THAT, when this matter is dealt with this evening. 
Council first hear an explanation from the Area Planner." 

Ms. D. Jan, Area Planner Oppenheimer Area, stated there are 
only a few differences between the planning staff's recommendations 
and the recommendations of the Oppenheimer Planning Committee and 
she felt that these could be resolved. The Planning staff 
requested Council approve the recommendations in the general 
form as presented to leave the options open for further 
consideration and discussion. The Planning staff agree that the 
administrative costs related to the N.I. P. program could be 
considered high and Ms. Jan asked Council to consider if there 
would be any possibility in granting additional funding for 
administrative costs, bearing in mind that this would set a 
precedent. 

Council heard the following delegations on this Clause: 

Mr. B. Eriksen, President, Downtown Eastside Residents' 
Association, spoke to DERA's brief which was circulated 
to Council. In this brief, DERA set out its position on 
the Planning Committee's land use N.I. P. plans for the 
area. Some of the points made in the brief were - residents 
of the area should have protection from further industrial 
expansion in their area, therefore , wholesale and warehouse 
uses should not be encouraged; uses required by a public 
authority should be discouraged, as well as parking lots 
which would be of no benefit to the residents of the area; 
acquisition of the site at 616 East Cordova by the City 
for community use is important, one of the reasons being, 
it is the only large site available in the area. DERA is 
vigorously opposed to the administrative costs of the N.I. P. 
program being allocated from the area's N.I. P. funds. 

Rev. Art Griffin, Superintendent, First United Church, also 
spoke to the Church's brief which was circulated. The 
brief urged Council's acceptance of Plan Policy 1 with 
special reference to no housing loss. 


cont ' d. 
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Oppenheimer Area Land Use & N.I. P. 
Concept Plan (Clause 3) (cont'd) 


Ms. Libby Davies, Chairman, Oppenheimer Planning Committee, 
circulated and read a brief from that Committee. The Planning 
Committee disagrees with the Planning Department's recommen- 
dation on Plan Policy 1 re existing industrial uses in the 
area and recommends that warehousing and wholesale operations 
be excluded. The brief stated that all uses required by a 
public authority should be discouraged in the area, as well 
as off-street surface parking. The Oppenheimer Planning 
Committee is in favour of the acquisition of 616 East 
Cordova for community use. The Committee objects strongly 
to the Planning Department's recommendations that $58, 000 
be allocated from the area's N.I. P. funds for administrative 
costs . 

Mr. Ray Nye, owner of industrial property in the area, 
commented that by not recommending encouragement of 
industrial use in the area, operators of industrial premises 
were being discriminated against. He is in favour of Plan 
Policy 2 but opposes Plan Policy 3 as it recommends discou- 
raging M-1 and M-2 zoning, which he feels should be retained 
as an out-right use as contained in the existing by-laws. 


Mr. R. Vtai. Wilding, Architect for the Union Gospel Mission, 
stated his clients have been attempting to acquire from the 
Neighbourhood Services Association the site at 616 East 
Cordova. His clients wish to develop the site as a multi- 
use building to include residential facilities and facilities 
for youth and senior citizens. His clients are anxious to 
know if they can purchase this land and proceed with their 
plans. To this end, they are willing to co-operate with the 
Planning Department and the Area Planning Committee. 

Mr. C. Saimoto submitted a brief on behalf of the Japanese 
community which requested that Council give serious 
consideration to the Oppenheimer Area Planning Committee's 
report and recommendations. The brief was not in favour 
of the allocation of N.I. P. funds for administrative costs. 
The brief put forward the following possible alternatives: 


(a) City of Vancouver assume the administrative costs in 
view of the fact that the neighbourhood in question 
requires much improvement. 

(b) Shared on a 50-50 basis between the City of Vancouver 
and the various groups receiving N.I. P. funding. Each 
of the individual group's portion would be prorated 
based on the amount of funds received. 

(c) As a last resort the administrative costs come out of 
N.I. P. funding with each recipient group assessed on 
a proportional basis. 


MOVED by Aid. Kennedy, 
SECONDED by Aid. Sweeney, 

THAT recommendation A of the Committee contained in this 
Clause be approved. 

(amended) 

MOVED by Aid. Marzari in amendment, 

THAT P^ Policy 1 be amended be deleting all the words 
after 'Council' in the first paragraph. 

- LOST 


(Aldermen Boyce, Cowie , Harcourt, Kennedy, Sweeney, 
Volrich and the Mayor opposed) 

cont'd. 
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DELEGATIONS AND OTHER REPORTS (cont'd) 

Oppenheimer Area Land Use & N.I. P. 
Concept Plan (Clause 3) (cont'd) 

MOVED by Aid. Marzari in amendment, 
SECONDED by Aid. Harcourt, 

THAT Plan Policy 3 be amended by adding the following as 
item (g) : 

"uses required by public authorities". 

- LOST 

(Aldermen Cowie, Kennedy, Sweeney and the Mayor opposed) 
A tie vote having resulted, the motion was therefore put and 

LOST. 

MOVED by Aid. Marzari in amendment, 
SECONDED by Aid. Harcourt, 

THAT Plan Policy 3 be amended by deleting from item (f) all 
the words after 'storage'. 

- LOST 

(Aldermen Cowie, Kennedy, Sweeney, Volrich and the 
Mayor opposed) 

MOVED by Aid. Harcourt in amendment, 
SECONDED by Aid. Marzari, 

THAT the following be added to recommendation A of the 
Committee : 

"except that the following statement in recommendation 
(5) of the Manager's report 

'This budget of $58,000 is included in the total 
Implementation Budget of $589,300 and is cost 
shareable ' 

be referred back to the Standing Committee on Planning and 
Development for further consideration. This consideration 
to include source of funding should the Committee recom- 
mend that the City absorb all or part of these administrative 
costs . " 

- CARRIED 

(Aldermen Kennedy, Sweeney and Volrich opposed) 

The amendment having carried, the motion as amended and 
reading as follows was put and CARRIED UNANIMOUSLY: 

"THAT recommendation A of the Committee contained in 
this Clause be approved; except that the following 
statement in recommendation (5) of the Manager's 
report 

•This budget of $58,000 is included in the total 
Implementation Budget of $589,300 and is cost 
shareable ' 

be referred back to the Standing Committee on Planning 
and Development for further consideration. This 
consideration to include source of funding should the 
Committee recommend that the City absorb all or part 
of these administrative costs." 


cont'd. 
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DELEGATIONS AND OTHER REPORTS (cont'd) 

Oppenheimer Area Land Use & N.I. P. 
Concept Plan (Clause 3) (cont'd) 

MOVED by Aid. Kennedy, 
SECONDED by Aid. Sweeney, 

THAT recommendation B of the Committee contained in this 
Clause be referred back to the Planning and Development 
Committee for further consideration. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Marzari, 

THAT Council approve in principle the basic amount allocated 
for community facilities and request the Neighbourhood Services 
Association to defer a decision on the sale of the property at 
616 East Cordova for one month, and the matter be again considered 
by the Planning and Development Committee in the meantime. 

- CARRIED 

(Aldermen Kennedy and Sweeney opposed) 


MOTIONS (cont'd) 

Due to Alderman Rankin's absence, it was agreed to defer 
consideration of the following two motions to the next meeting 
of Council at which time Alderman Rankin will be present: 

Bus Fare Increases 

MOVED by Aid. Rankin, 

THAT WHEREAS B.C. Hydro, through its Chairman, Mr. Robert 
Bonner, has announced a deficit in the bus operation; 

AND WHEREAS the Chairman has announced that this deficit 
will have to be met by higher bus fares; 

AND WHEREAS such increases in bus fares will obviously 
result in a loss of patrons on buses and, by reason of that, 
a reduction in services followed by more frequent use of the 
automobile; 

THEREFORE BE IT RESOLVED THAT this Council vigorously 
urge B.C. Hydro and the Provincial Government to refrain 
from any increases in bus fares. 

(Deferred) 


Rental Accommodation for 
Families with Children 


MOVED by Aid. Rankin, 

THAT WHEREAS housing is a basic right of all people 
regardless of age, sex, nationality, etc; 

AND WHEREAS rental accommodation is being denied by 
landlords to families with children where such accommodation 
is suitable for families; 

THEREFORE BE IT RESOLVED THAT Vancouver City Council 
request a Charter Amendment to allow enactment of the following: 


cont'd. 
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MOTIONS (cont'd) 

Rental Accommodation for 
Families with Children (cont'd) 

"Occupancy of housing accommodation by adults and 
children is deemed an appropriate use where such 
housing was on the 1st day of January, 1975, or 
subsequent to that day, shared by at least one 
adult and one or more children, 

THAT: The Director of Legal Services draw up a 
By-law to implement this policy." 

(Deferred) 


The Council adjourned at approximately 10:25 p.m. 


The foregoing are Minutes of the Regular Council Meeting 
of September 28, 1976, adopted on October 5, 1976. 
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Manager's Report, September 24, 19 76 (WORKS - 1) 


WORKS AND UTILITY MATTERS 

RECOMMENDATION : 

1 . Tender No. 58-76-7 - Supply of Ready-Mixed Concrete 
"he City Engineer and Purchasing Agent report as follows: 

'Tenders for the above were opened on August 30, 1976 and referred to the City 
lingineer and Purchasing Agent for report. 

7he working copy of the tabulation is on file in the Purchasing Agent's Office. 

■unds for all purchases r^re available in the Annual Revenue and Capital Budgets. 

The 7% Provincial S.S. Tax is in addition to all prices shown in this report and 
in the tabulation. 

The tenders provide for the supply of ready-mixed concrete as follows:- 

(a) delivery by the suDp"!ier to job-sites (estimated 40%); and 

(b) pick-up by City trucks from the suppliers depot(s) (estimated 60%). 

Provision is also made for the award of the picked-up portion of concrete to more 
than one supplier, so that the City may take advantage of the lowest on-site price, 
after both material and hauling costs have been considered. 

The City Engineer and Purchasing Agent RECOMMEND acceptance of the* bids for the 
supply of Ready-Mixed Concrete, as and when required, for a 12 month period, as 
follows: - 

A. READY-MIXED CONCRETE DELIVERED BY THE SUPPLIER TO JOB-SITES. 

The low bid submitted by Kask Bros. Ready Mix Limited, at an estimated cost 
of $275,000. 

B. READY -MIXED CONCRETE PICKED-UP BY CITY TRUCKS FROM THE SUPPLIERS' DEPOT(S). 

- Kask Bros. Ready-Mix Ltd. 

- Ocean Construction Supplies Ltd. 

- Lafarge Concrete Ltd. 

- Econo Mix Ltd. 

An unspecified portion of ready-mixed concrete from each supplier, at a total 
estimated cost of $350,000. " 

The City Manager RECOMMENDS that the recommendation of the City Engineer and 
Purchasing Agent be approved, subject to a contract satisfactory to the 
Director of Legal Services. 


CONSIDERATION ; 

2 . I.e. B.C. Seat Belt Bumper Stickers 
The City Engineer reports as follows: 

"A request has been received from an advertising agency representing 
the Insurance Corporation of British Columbia. They ask for the City's 
assistance in the implementation of a program to encourage safe driving' 
throughout the Province. The first phase of this program consists of a 
series of "attractive" bumper stickers advocating the use of seat belts. 
They seek the City's co-operation in the publicity associated with this 
program. Specifically, they are asking the City's support by having these 
bumper stickers displayed on our fleet of cars and trucks. Also they are 
asking that we encourage our employees to use these bumper stickers on their 
private vehicles. These stickers will be distributed on request at no cost 
to the City. 


Cont'd . . . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont 'd ) 
Finance Matters 

Grant; Khalsa Diwan Society (Clause 1 ) 

The Council considered the request of the Khalsa Diwan 
Society for a capital grant in connection with the society's 
new Sikh Temple at Ross Street and Marine Drive. The report of 
the Board of Administration sets out details in respect of out- 
standing taxes. 

MOVED by Aid. Broome, 

THAT the request for a delegation on this matter be approved 
but it be suggested to the organization that it might be advisable 
that their representations be made to Council in 1971. 

- CARRIED 

Grants in Lieu of General, School, Hospital 

and Municipal Finance Authority Taxes (Clause 2 ) 

The Board of Administration submitted a report of the 
Director of Finance as a result of applications for grants in 
lieu of general, school, hospital and Municipal Finance Authority 
taxes. Details are set out in the report, however, the actual 
grant amounts involved are shown as follows: 

1. Khalsa Diwan Society 

Ross Street and S.E. Marine Drive 
New Sikh Temple 

Grant to cover period from June 24/69 

to December 31/70 $7,820.77 

2. Union Gospel Mission Inc. 
604 East Cordova Street 
Church Hall 

Grant to cover period from October 10/69 

to December 31/70 893.15 

3. The Granville School 
4305 Granville Street 

School for emotionally disturbed children 
Grant to cover period from January 1/70 

to December 31/70 1,936.35 

4. Western Institute for the Deaf 
2125 West 7th Avenue 
Community Centre 

Grant to cover period from January 15/70 

to December 31/70 3,117.26 

5. Vancouver Jewish Community Centre 
950 West 41st Avenue 

Parking Lot 

Grant to cover period from May 12/70 

to December 31/70 1,300.22 

6. Neighbourhood Services Association 
1068 Davie Street 

Community Services Building 

Grant to cover period from April 16/70 

to December 31/70 696.33 

7. Kinsmen Rehabilitation Foundation of B.C. 

1341-1347 S.W. Marine Drive 3,213.75 

MOVED by Aid. Broome, 

THAT the foregoing grant applications be approved. 

- CARRIED BY THE 
REQUIRED MAJORITY 
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Clause 2 Cont'd 

There is a cost to the City which should be considered. The costs are 

relatively small and most of it is involved in the removal of the stickers 

when the campaign ends. This cost is estimated to be $3,000 for the City 
lleet of 1,200 vehicles. 

Because this program seems to be worthwhile and is in line with the 
City's own seat belt procedure, it is presented to City Council for considera- 
tion. The Comptroller of Budgets advises that, should this item be approved, 
landing is available from the Contingency Reserve Account." 


The City Manager submits the matter to Council for CONSIDERATION. 
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SOCIAL SERVICE AND HEALTH MATTERS 


RECOMMENDATION 

1 . Integration of Victorian Order of Nurses Service 


Background: 

The Minister of Health, Province of B.C. in a letter to City Council 
dated March 1, 1976 requested the City of Vancouver to participate in negotiations 
with the Provincial Health Department and Victorian Order of Nurses toward 
the integration of VON Home Care Services with those of the Vancouver City 
Health Department. 

On April 27th City Council approved in principle such integration 
provided that all direct costs were underwritten by the Provincial Government. 
Direct costs were defined as salaries, fringe benefits, transportation costs, 
telephone costs, and supplies. City Council authorized negotiations with all 
parties with the understanding that a final detailed report be presented to 
Council for final authorization. The Medical Health Officer submits the 
following report for final Council approval. 

The Medical Health Officer reports as follows: 

The transfer of the Home Care function from the VON to the City of 
Vancouver has been negotiated according to the following terms. There has been 
an agreed plan developed to cover almost all details in accordance with the 
principle of recovery of all direct costs. 

1. Date of Commencement : The function will transfer to the City of Vancouver 
on October 1 , 1976 (the original target). 

2. Staffing : The staff complement (and their work locations) required to 
maintain existing home care services are listed in appendix A. The 
Director of Personnel Services has submitted draft reports classifying 
these new positions to the Unions involved but as yet complete approval 
has not been obtained. The Director of Personnel Services sees no problem 
with starting these employees on October 1, 1976. 

3. The Role of the Metropolitan Board of Health ; The overall coordination 
of the program is to be under the authority of the Metropolitan Board of 
Health. The present Metropolitan Board of Health staff will be relocated 
to nearby premises at 1089 West Broadway and will no longer be occupying 
City of Vancouver Health Department space. In addition to program co- 
ordination the Metropolitan Board of Health office will provide: 

a. in-service education 

b. financial services as agent of the Province of B.C. (All 
bills for the City of Vancouver operation will be forwarded 
to the Metropolitan Board of Health offices for payment on 
a monthly basis. ) 

c. maintenance of a major equipment centre 

d. preparation of forms 

e. preparation of reports of services and costs from all 
four health department programs 

f. professional consultations (senior rehabilitation therapist, 
nursing, etc. ) 

The foregoing functions and costs will therefore not become a City of 
Vancouver responsibility. 


Continued on Page 2. . . 


MANAGER'S REPORT, September 24, 1976 . (SOCIAL - 2) 


Clause No. 1 Continued 


4. Renovations : The renovations necessary to permit the seven service teams 
to operate fully out of Health Department unit buildings are detailed in 
an attached report. (Appendix B) When final costs are known the City of 
Vancouver will bill the Metropolitan Board of Health. A sum of $ 12,348.00 
will enable the Construction and Maintenance Division to carry out this 
work. 

5. Furnishings & Equipment : The details of furnishings required are also 
outlined in Appendix B. There are three sources: 

i. existing VON-owned furniture and equipment - this will 
be purchased by the Province of B.C. and will be given 
to the City of Vancouver. 

ii. some furniture such as office desks and chairs have 
been loaned from City surplus pending determination 
of the actual needs of the program. Furniture 
requirements, when known, will be acquired with the 
approval of the Provincial Government, with that 
government being responsible for paying the costs 
of such furniture. 

iii. some new furniture and typewriters may be purchased 
or rented immediately by the Metropolitan Board of 
Health. 

6. Telephones : Installation costs and identifiable monthly rental charges will 
be included in billings to the Metropolitan Board of Health. There will be 
no cost to the City of Vancouver. 

7. Accounting : A new budget division will be developed to cover all the 
above program items. There will be a "recovery" account in this budget 
division so the account will be internally balanced. Monthly billings 
of program costs will be submitted to the Metropolitan Board of Health. 


The Budget is as follows: 



October-Dec. 1976 

Jan. -March 1977 

Salaries 

291 ,165.00 

314,445.00 

Overtime 

29,116.00 

31 ,444.00 

Temporary Help 

29,116.00 

31 ,444.00 

Employee Fringe Benefits 

33,484.00 

36,160.00 

Program Supplies and Services 

10,000.00 

10,000.00 

Auto Allowance 

21,000.00 

23,000.00 

Stationery, Office Supplies 



& Printing 

2,775.00 

2,775.00 

Educational Materials & Services 

1,000.00 

1 ,000.00 

Telephones (including installation 



costs) 

1,100.00 

750.00 

Renovations 

12,348.00 

NIL 

Recovery Metropolitan Board 

431 ,104.00 

451 ,018.00 


RECOMMENDATIONS 


Your Medical Health Officer recommends: 

A. That the sum of $431,104.00 be funded for the 
period October 1, 1976 to December 31, 1976 
and the amount of $451,018.00 be approved for 
the period January 1, 1977 to March 31, 1977, 
in advance of the 1977 Budget. 


Continued on Page 3 
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Clause No. 1 Continued 


B. That 52.5 nursing positions, 11 rehabilitation 
therapist positions and 10 clerical positions 
and .5 Driver position be hired by the Health 
Department effective October 1, 1976 subject 
to classification by the Director of Personnel 
Serv ices . 


There will be no additional cost to the City as a result of 
the direct costs incurred in this program, in that all direct 
costs for this program are recoverable from the Provincial 
Government through the Metropolitan Board of Health. 


The City Manager RECOMMENDS that the foregoing recommendations 
of the Medical Health Officer be approved, and that the following 
recommendation of the Acting Comptroller of Budgets also be 
included in tnis report: 

"It is the recommendation of the Acting Comptroller of 
Budgets that thi^ report include a recommendation that if the 
program is accepted, the Provincial Government be advised that 
implicit in the City's acceptance of the responsibility for the 
program, is the Provincial responsibility for paying indirect 
costs equal to 10% of the actual monthly direct costs". 


The letter dated September 20, 1976 from the Office of the 
Provincial Minister of Health includes as a Provincial cost 
responsibility an item 'other administrative costs as negotiated'. 
These are interpreted to mean indirect costs incurred by the City 

(Appendix C attached). 
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BUILDING & PLANNING MATTERS 

RECOMMENDATION 

1. Rezoning Application - 2617 East Broadway 
Lot A, Block 22, N^s Section 34, T.H.S.L. 
(Plan 3385) 


The Director of Planning reports as follows: 

" An application has been received from R.K. Baker requesting an 
amendment to the Zoning and Development By-Law No. 3575 whereby 
the above-mentioned property be rezoned from (RS-l) One-Family 
Dwelling District to (C-2) Commercial District for the purpose of: 

'Using the existing building for offices in connection 
with the operation of Western Inventory Service. The 
business of Western Inventory Service consists of taking 
stock and counting inventories and does not generate any 
vehicle or pedestrian traffic to or from the office other 
than that created by the employees themselves. The number 
of employees varies from time to time but never exceeds 20. 
Employee parking is in the neighbourhood of 12 vehicles 
which can be accommodated on existing parking space.' 

SITE DESCRIPTION 

The site is located on the Northeast corner of Broadway and Penticton 
Street. It is rectangular in shape measuring 132 feet along Broadway 
and 125.94 feet along Penticton Street for a total site area of 16,524 
square feet. (See Appendix A). 

The lands to the North and the West of the site are zoned (RS-l) One- 
Family Dwelling District and are developed with single family dwellings. 
The land to the South is the site of Vancouver Technical High School. 
The land to the East is zoned (CD-1) Comprehensive Development District 
and is developed with a highrise apartment building and the Broadway 
Pentecostal Tabernacle. The vacant building on the site was previously 
a Y.M.C.A. 

NEIGHBOURHOOD SURVEY 

On July 27, 1976 the Planning Department received a letter from the 
applicant to which were attached copies of the questionnaires which 
had been given to adjacent residents. The results of the survey of 
the neighbourhood were summarized in his letter as follows: 

'You will observe that of 34 homes personally canvassed, 22 
said they had no objection, one had reservations about street 
parking, one suggested it should be converted into a coffee 
house and one indicated she would have preferred that it be 
turned into a community centre, but in answer to the question 
"Do you object to the rezoning?, answered "No". The occupants 
of 10 houses could not be contacted. 

The consensus of opinion among those persons living in the 
neighbourhood was not against the rezoning. ' 
(See Appendix B for the letter). 

Cont'd . . . 
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Clause #1 continued ; 
ANALYSIS 

The Planning Department cannot support the application to rezone to 
('C-2) Commercial District as it would encourage further expansion of 
the Commercial zoning in a strip fashion East of Nanaimo Street. The 
area is currently developed with the Church senior citizen complex 
to the East, the Vancouver Technical High School and adjacent Industrial 
area to the South. The appropriate uses for the site are institutional 
or residential. Rezoning to (C-2) Commercial District would allow the 
possibility of redevelopment of a building of 40 feet at a floor space 
ratio of 3.0 which could have an impact on the area. 

The Vancouver City Planning Commission in its meeting of September 1, 
1976 concurrsd with the recommendation of the Director of Planning. 

RECOMMENDATION ; The Director of Planning recommends that the application 
be not approved. " 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Director of Planning be approved. 


2. Rezoning Application - 4870 Oak Street 
Lot 4, Block 816, D.L. 526, Plan 6963 


The Director of Planning reports as follows: 

"An application has been received from S. and M. Halperin 
requesting an amendment to the Zoning and Development By-Law 
No. 3575 whereby the above-mentioned property be rezoned from 
(RS-1) One-Family Dwelling District to (RT-2) Two-Family 
Dwelling District for the purpose of: 

'building a duplex. ' 

SITE DESCRIPTION 

The site is located on the East side of Oak Street in the block between 
West 32nd Avenue and West 33rd Avenue. It is one lot which measures 57 
feet along Oak Street and 120 feet in depth for a total site area of 
6,840 square feet. (See Appendix A). 

The site is zoned (RS-1) One-Family Dwelling District as is the 
surrounding area. At present the lot is developed with a one-storey 
single family dwelling with a basement which is typical for the area. 

The Red Cross building and Shaughnessy Hospital are located to the North 
of the block in which the subject site is situated. Eric Hamber High 
School is located to the South of this block on the Southeast corner of 
West 33rd Avenue and Oak Street. 

PROPOSED DEVELOPMENT 

The applicants submitted a set of drawings with their application which 
were stamped 'Received, City Planning Department, July 13, 1976' . The 
drawings, prepared by the Building Centre Plan Service, indicate a two- 
storey side-by-side duplex. The floor plans of the two units are 
symetrical around a central party wall. Each unit contains three bed- 
rooms. The total finished floor area is 1,262.5 square feet. 


Cont'd . . . 
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Clause #2 continued ; 
BACKGROUND 

In a letter dated November 27, 1975 the applicants requested that the 
Planning Department consider supporting an application to rezone the 
subject lot to permit construction of a duplex. The Planning Depart- 
ment informed the applicants, in a letter dated December 17, 1975, that 
such an application would not receive the support of the Planning 
Department 'as the rezoning of the site would permit a duplex dwelling 
in an area that is predominantly developed with one- family dwellings.' 

ANALYSIS 

The Planning Department cannot support the proposed rezoning as it 
would be a spot rezoning and would permit development of a higher 
density dwelling in an area which is zoned and developed as an (RS-l) 
One-Family Dwelling District. 

The Vancouver City Planning Commission at its meeting of September 1, 
1976 concurred with the recommendation of the Director of Planning. 

RECOMMENDATION ; That the application be not approved." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Director of Planning be approved. 


3. Keylock Truck Fuelling Stations 


Cft August 31, 1976, City Council ccaisidered a Development Permit ^^licaticn fron 
Gulf Oil Canada to erect a fuelling keylock installation at 8385 St. George Street 
and svibsequently passed the follcwing moticns: 

" THAT the develcpmait permit for the keylock truck fuelling station 
at 8385 St. George Street be approved, in respect of diesel fuel 
only and that an attendant be on duty throu^iout the operation of 
the fuelling station. " 

" THAT the City Manager report on the keylock-type fuelling station 
at Terminal and Main Street and if a license has not yet been 
granted, svich license be withheld until ocnsideraticn of the matter by 
Council. " 

The following report has been received from the Director of Permits and LicKises 
and the Director of Planning: 

" Development Permit No. 72354 was issued on Pehruary 16, 1976, for the 
property at Terminal and Main thereby permitting the construction of a 
10' X 50' equipment room and the relocation of an existing office and 
construction of a truck wash on this site and the vise of a portion 
of the site for truck parking, all for a limited period of time, 
esqpiring Pehruary 28th, 1983. Condition #3 of the Development Permit 
states 'The permitted use will be limited to washing and cleaning of 
trucks and trailers, fuelling and short-term parking.' 

Business License No. 27041 for Private Puitps has been issued to Fleet Enterprises 
Ltd. vMch permits them to supply gasoline, diesel or other motor fuel to their 
CMTi vehicles only. This license does not cover the operation of a keylock type 
fuelling station v*iich is being carried on for the dispensing of gasoline and 
diesel fuel to key holding c\istcmers. It is presvmed that v*ien application was 
made for the license, the ^jplicant felt that since they would only be selling 
motor fuel to the customers under contract and not to the general public, a 
Private Pump license was required. At this time the inplications of a keylock 
operation was not known. Gulf Oil advise that to obtain a key a customer must 
meet all of the following criteria. 


Cont'd . . . 
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Clause #3 continued ; 

1. ccnsime a nviniinum of 6,000 gallons of fuel per year. (This 
contrasts to an average of 500 gallons per year used by private 
autanc±>iles.) 

2. be a bona fide ocranercial accomt (i.e. fall within the deflMtion 
of the Industrial class of trade.) 

3. the vehicle (s) to be fueled are to be ocranercial vehicles (trucks) 
only. No autonobiles are allowed. 

The Provincial Fire Marshal has established guide lines for keylock installations 
and include the following ocnditicns: 

(1) Ml Key holders must have a valid contract with the Oil Ocnpai^. 

(2) Cnly Cciimercial, Industrial, Governmental, or Manufacturing 
Establishments can be key holders. 

(3) The Key-Lock Operation is a self-serve by the Key Holder Cnly. 

The City Fire Chief advises that the installation at Terminal and Main is 
fitted with the neoessary equipment to meet the regulations and if it is 
operated within the Fire Marshal's guidelines he has no objections to the 
facility. 

Ihe operator of this k^lock station intends to have an attendant on duty 
24 hours per day, seven days a week. The attendant will not be involved 
in the actual refuelling of trucks. 

It has also been brought to our attention that the former conventional 
service station at 1810 Powell Street was converted to a keylock type 
installation in May 1975. There is one diesel and one gasoline puitp vdiich 
together with access area, are leased from the owner by Texaco Canada Ltd.. 
The owner of the property. Bill's Taxi Mster Sales and Service Ltd. operates 
a licensed auto repair and taxi meter repair shop on the premises and the 
business license also includes a conventional service station. There is no 
license to operate a Keylock station. No permits were required to convert to 
a keylock station and the change took place prior to the License Bylaw being 
amended to regulate self serve stations. There is an attendant at this 
location only from 7:00 A.M. to 6:00 P.M.. 

Tlie Director of Legal Services advise that there is some question as to vAiether 
a Keylock station comes vinder the classification of a self serve station since 
the general public does not have access, all users racist be under contract, sale 
is restricted for use in ccranercial type vehicles and the fuel may be selling at 
\^lesale rather than retail prices. 

It is felt that a keylock fuelling station is not a self serve or oonventioncd 
gasoline station because a keylock station is in effect selling fuel on a 
v4»lesale and not retail basis. Therefore, if Council wish to restrict the 
nu±ier of keylock fuelling stations permitted in the City and regulate their 
operation, then a new category should be created in the License Bylaw to 
recognize this new method of marketing fuel to ccranercial custaners. 

RBCCM1ENDED that the Director of Legal Services in conjunction with the Director 
of Permits and Licenses be instructed to bring forward reocranended amendments 
to the License Bylaw to govern Keylock Fuelling Stations. " 

The City Manager REXXWMEWDS the foregoing report of the Director of Permits and 
Licenses and the Director of Planning be approved. 


Cont'd . 
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4. Hardship Application - 1415 East 20th Avenue 


Mr. M. Samin has requested that reconsideration be given to a 
refused Hardship Application for the retention of a dwelling 
xanit in the basement of the above building. 


The Director of Permits and Licenses reports as follows: 


"The records show that Permits were obtained for the 
erection of a one family dwelling in 1971, and a second 
Building Permit was issued in 1974 to alter the basement 
to provide a recreation room and a three-piece bathroom. 

Reinspection of the building in May of 1976, fo\md, 
however, that the basement now contained a separate 
housekeeping unit. After notification to restore the use 
of this building back to a one family dwelling, the owner 
made an application for consideration under the Hardship 
Policy. The Hardship Committee, after reviewing the 
application, found that the applicant was married with 
no dependents, both the husband and wife are fully employed 
and even after the discontinucuice of the illegal accommoda- 
tion, would still receive a combined income of $1,500 per 
month. The Committee further noted that neither age nor 
health were factors. 

It is, therefore, recommended that the decision of the 
Hardship Committee be endorsed and the application be 
refused . " 


The City Manager RECOMMENDS that the recommendation of the 
Director of Permits and Licenses be approved. 

DELEGATION THIS DAY: MR. M. SAMIN (See attached letter). 


CONSIDERATION 


5. 2850 West 1st Avenue - Development Permit 

Application #74120 - Zone: (RT-2) Two-Family 
Dwelling District 


The Director of Planning reports as follows: 

"Development Permit Application #74120 has been filed by MARSHA ENOMOTO, 
Clinic Director, on behalf of the Cheater Vancouver Mental Health 
Service, to alter and use the main floor and basement of the existing 
building as group therapy rehabilitation offices and retain the living 
accommodations on the second floor and attic to be used as single family 
residence for owner of property. 

This site is situated on the south side of West 1st Avenue between 
MacDonald and Bayswater adjacent to Tatlow Park. A Development Permit 
(#20942) was issued in June 1961 permitting the use of the existing 
building as a boarding house for aged persons. 

The applicant submitted a letter dated May 20, 1976, describing the type 
of operation which they will be performing. She states: 

'I am writing to detail the use that the Kitsilano Community 
Care Team would make of the house situated at 2850 West 1st 
Avenue, which we wish to use as a mental health clinic, 
providing professional rehabilitation, individual and group 
therapy for mentally ill patients residing in Kitsilano. 


Cent ' d 
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Clause #5 continued ; 

The house would provide therapy rooms, medical rooms and 
office space for a staff of 2 psychiatrists (working part 
time), 10 therapists, and 2 secretaries. We are open between 
9.00 a.m. and 5.00 p.m. Monday through Friday, inclusive and 
we see a few clients after hours from 6.00 p.m. to 9.00 p.m. 

Most staff spend part of their working day outside of the 
working clinic, serving approximately 50 boarding or rooming 
houses in Kitsilano where our patients reside. We also work 
visiting other mental health and general community agencies, 
and are involved with programs in schools, local neighbour- 
hoods and comnunity centres, parks, recreation areas, manpower 
offices. Our main groups and occupational therapy occur 
outside of the clinic. 

In the past the Kitsilano Community Care Team has been located 
in a store front location. Our experience has shown that a 
house is a more suitable place for this treatment than a store 
front office. In dealing with very disturbed people, we have 
found that a home like atmosphere, the privacy of being away 
from a busy street and the informality of staff and patient 
mingling together enhances the results of treatment. Many 
studies have indicated that institutions - big, formal office 
settings - have an adverse effect on patients thus inhibiting 
the effect of treatment. In the field of Community Mental 
Health, the trend has been to move into a smaller informal 
setting. The house is bordered on two sides by park and is 
close to the beach. This would also help to meet our clients' 
needs. Since our present facilities are inadequate, I hope 
we will be able to move to this new facility.' 

The applicants have advised verbally that patients would not live in 
the premises. 

101 neighbouring property owners were notified by the Planning Department, 
of which 70 were notified by occupant letter and 31 by personal letter. 
14 letters of objection and 2 letters stating no objection were received; 
the remaining did not reply. Most of the objections expressed concern 
for personal safety and off-street parking. 

The Director of Planning considered this application on July 6, 1976 
and deferred decision to give the Greater Vancouver Mental Health 
Service an opportunity to meet with the objecting neighbours. After 
this meeting, 10 of the 14 objectors withdrew their objections. 

Two additional Petitions were received July 30, 1976, one bearing the 
signatures of 76 property owners and tenants objecting to the proposed 
use, and the second containing 14 signatures stating that they had 
no objections (copies on file in City Clerk's Office). 

The Social Planning Department have recommended approval of this 
proposed use (Appendix a). 

The proposed use would require 6 off-street parking spaces whereas 
the existing use (personal care) requires 7 spaces. One off-street 
parking space is proposed. 

The Director of Planning on August 9, 1976, after receiving advice 
from the Development Permit Staff Committee, was prepared to approve 
the application, but in view of the large number of objections received, 
he felt that the matter should first be reported to Council for their 
consideration and guidance." 


The City Manager submits the foregoing report for the CONSIDERATION of City 
Council . 

DELEGATION REQUESTS: STAFF OF KITSILANO COMMUNITY CARE TEAM AND 

KITSILANO COMMUNITY FORUM. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Finance Matters (cont'd) 

Grant: Vancouver Traffic and 
Safety Council (Clause 3) 


It was agreed to hear the Vancouver Traffic and Safety Council 
as a delegation, pursuant to request received. 


Appointment of External Auditors 

of City of Vancouver for year 1971 (Clause 4 ) 

The Board of Administration submitted a report of the 
Director of Finance in the matter of appointment of External 
Auditors for the year 1971. After due consideration it was, 

MOVED by Aid. Adams, 

THAT the firm of Riddell, Stead & Co. be appointed External 
Auditors for the City of Vancouver for the year 1971 at a fee 
of $32,100 in accordance with the terms as to scope and 
responsibility as set out in Parts I to IV inclusive of the 
report re Audit of City's records dated January 22, 1962, 
submitted by the Board of Administration and adopted by Council 
on January 23. 1962. 

- CARRIED 

Centennial Museum 

T.V. Monitoring (Clause 5) 

Pursuant to request received, the Council agreed to hear 
a delegation from the Municipal and Regional Employees' Union 
in respect of this clause. 

Amalgamation of Roads and Pavements 

Operations Branches: Engineering Department (Clause 6) 

MOVED by Aid. Hardwick, 

THAT Clause 6 of the report of the Board of Adminis tration 
(Finance matters), dated September 25, 1970, be adopted. 

- CARRIED 

B. Personnel Matters, Regular 
September 18, 1970 

Salary and Classification Review: 
One Building Inspector I Position 
Department of Permits and Licenses 

MOVED by Aid. Bird, 

THAT the report of the Board of Administration (Personnel 
matters. Regular), dated September 18, 1970, be adopted. 

- CARRIED 

C. Personnel Matters, Supplementary 
September 25, 1970 

Pre-employment Medical Examinations 

MOVED by Aid. Bird, 

THAT the report of the Board of Administration (Personnel 
matters. Supplementary), dated September 25, 1970, be adopted. 


- CARRIED 
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RECOMMENDATION 

6. 1135-1155 West 7th Avenue - Development Permit 
Application #72133 (Site Size; 150' x 120') 

The Director of Planning reports as follows: 

"Development Permit Application #72133 has been filed by Rhone & Iredale, 
Architects, for Creek View Terrace, to construct a townhouse development 
containing 19 dwelling units and to retain the existing building, 1145 
West 7th Avenue, for retail /office use, on this site located on Fairview 
Slopes at the north side of 7th Avenue between Alder and Spruce Streets. 

The proposed building would be at variance to the regulations of Section 
1 of the CRM-2 District Schedule with respect to floor space ratio, set- 
backs and height. (For detailed comparison, see attachment). 

Section 3 of the CRM-2 District Schedule gives City Council the discretion 
to permit a building at variance to the regulations of Section 1, with 
Council to have due regard to the following: 

(a) The provision of private outdoor living space, daylighting, land- 
scaping, the disposition of the required off-street parking and 
loading facilities, the location of the building in relation to 
the site and surrounding streets and buildings and its overall 
design. 

(b) For buildings approved under these clauses only. Council shall 
determine the maximum gross floor area which shall be allowed 
having particular regard to the factors noted above. In no case, 
however, shall : 

(i) the maximum floor space ratio exceed 1.5 computed as 
described in Section l.G of the CRM-2 Multiple Dwelling 
District Schedule 

(ii) the height of the building exceed thirty-five feet (35') 
nor twenty-five feet (25') measured from the centre line 
level of the nearest streets directly southward. 

City Council on June 1, 1976 adopted the Fairview Slopes Policy Plan. 
With respect to height, this Plan states "The height of a building 
should not exceed 35' measured vertically above a hypothetical line 
connecting the north and south property lines: additionally the height 
of a building should not exceed 25' above the south property line. 
Height should be calculated from City building grades of all street 
frontages . " 

The development would comply with the guidelines. 


Area Planning 

The Fairview Area Planner and the Area Planning Committee recommended 
approval of this Development Permit Application. 

Urban Design Panel 

The Urban Design Panel has recommended that the design as proposed be 
approved. 


The Director of Planning recommends that this Development Permit Applica- 
tion be approved, thereby permitting the construction of a townhouse 
development containing 19 dwelling units and the retention of the existing 
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Clause #6 continued ; 

building, 1145 West 7th Avenue, for office/retail use, on this site, 
subject to the following conditions: 

1. Prior to the issuance of the Development Permit: 

a) Provision of lane access into the underground parking 
garage to be first approved by the Director of Planning, 
the City Engineer and the Director of Legal Services. 

b) Provision and location of garbage storage and pick up 
area to be made to the satisfaction of the Director 

of Planning, after consultation with the City Engineer 
and the Medical Health Officer. 

c) Complete landscaping drawings detailing the number, 
type, size and location of all planting and ground 
cover to be made to the satisfaction of the Director 
of Planning. 

d) Any non-standard treatment of the City street to be 
fir-^t approved by the City Engineer. 

e) The northerly 10' of site (lots 14, 15 and 16) to be 
first dedicated to the City for lane purposes and 
any necessary arrangements to be first entered into 
with the City for use of this portion of the site 

so dedicated. 

f) Revised drawings to be submitted to the satisfaction 

of the Director of Planning clearly indicating the following: 

1. Deletion (yf recesses on east end elevations. 

2. Minimum overhead clearance height to be 7 ft. 

3. Floor level of all habitable rooms to be not 
more than 12" below finished grade of 
adjacent ground. 

4. The relationship between the proposed elevation 
at all entrances and the City Building grades. 

5. Crawl space area to be not more than 4 ft. in 
ceiling height. 

6. The location of the existing building, 1125 West 
7th Avenue, in relation to the proposed development. 

2. All 25 off-street parking spaces are to be provided in 
accordance with the approved drawings and the relevant 
requirements of Section 12 of the Zoning and Development 
By-law within sixty (60) days from the date of any use or 
occupancy of the proposed development and thereafter to 
be permanently maintained. 

3. All approved landscaping and treatment of the open portions 
of the site, other than the off-street parking area referred 
to in the preceding condition, shall be completed in 
accordance with the approved drawings within six (6) months 
of the date of any use or occupancy of the proposed develop- 
ment and thereafter to be permanently maintained. " 

The City Manager RECOMMENDS that the recommendation of the 
Director of Planning be approved. 
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7. Rezoning Application - S.E. Corner of 
West 33rd Avenue and MacKenzie Street 

The Director of Planning reports as follows: 

"An application has been received from Mr. Doug Derish of 
the Canada Permanent Trust Company requesting an amendment 
to the Zoning and Development By-Law No. 3575 whereby the above- 
described property be rezoned from (RS-1) One-Family Dwelling 
District to (C-1) Commercial District for the purpose of: 

'The Westerly half is presently zoned as a (C-1) 
Commercial District and the Easterly half is 
presently zoned as an (RS-1) One-family Dwelling 
District. We are making application to rezone the 
residentially zoned portion of the lot to (C-1) 
Commercial District. ' 

Attached as Appendix A is a copy of Mr. Smith's letter of February 24 
1976 to the Planning Department and the Planning Department's reply 
dated April 23, 1976. 


SITE DESCRIPTION 

The site is located on the S.E. Corner of West 33rd Avenue and Mackenzie 
Street. The lot has a frontage of 8I feet on West 33rd Avenue and a 
depth of 130 feet for a total site area of 10,530 square feet. 
(See Appendix B). The Westerly 33 feet of the lot is zoned (C-l) 
Commercial District and the Easterly 48 feet of the lot is zoned 
(RS-1) One- Family Dwelling District. The lot is developed with a 
gasoline service station and a one storey building containing two 
retail stores and one restaurant. 

The other three corners are also zoned (C-l) Commercial District 
and are developed with a gasoline service station, retail stores 
and some dwelling units above. The lands surrounding the (C-1) 
Commercial District at the intersection of West 33rd and MacKenzie 
are zoned and developed as an (RS-1) One Family Dwelling District. 

The other three corners all have three lots developed commercially 
but one 33 foot lot at each corner is zoned (rS-1) One Family Dwelling 
District as follows: 

(a) S.W. Corner - Lots I6-I8, Block 47, D.L. 2027 

Lot 16 (33'xl30') is zoned RS-1 

(b) N.W. Corner - Lots 70-72, Block 50, D.L. 2027 

Lot 70 (33'xl30') is zoned RS-1 

(c) N.E. Corner - Lots 91-93, Block 49, D.L. 2027 

Lot 93 (33'xl30') is zoned RS-1 

At the N.E. corner there is a dwelling behind the commercial development 
at the rear of lots 92 & 93* See Appendix C for approximate location 
of buildings and existing zoning. 

ANALYSIS 


The Director of Planning supports the application to rezone the 
westerly 48 feet from (RS-1) One Family Dwelling District to (C-1) 
Commercial District as it eliminates the non-conforming aspects 
of commercial development on residentially zoned land and encourages up- 
grading or redevelopment of the property in a viable local commerical 
area. The closest commercial areas to West 33rd and MacKenzie 
commercial area are located approximately 10 blocks to West 41st 
and Dunbar (Zoned C-2), 6 blocks to West 30th and Dunbar (zoned C-2) 
6 blocks to West 41st and Carnarvan (zoned C-l) and 8 blocks to 
West 41st and Larch (zoned C-2). 
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Clause #7 continued; 


The Director of Planning further supports the rezoning of those 
lots on the other three corners which are zoned (RS-1) One Family 
Dwelling District but are developed commercially. 


The Vancouver City Planning Commission at its meeting of August 4^ 
1976 concurred with the recommendation of the Director of Planning. 


RECOMMENDATION : That the application to rezone the easterly 48 
feet of Lot 1, Block 48, D.L. 2027 to (C-l) Commercial District 
be approved. 

That the Director of Planning be instructed to make application 
to rezone Lot 10, Block 47, D.L. 2027; Lot 70, Block 50 D.L. 2027, 
and Lot 93^ Block 49 D.L. 2027 from (RS-1) One Family Dwelling 
District to (C-l) Commercial District. 

Further that the whole matter be referred direct to a Public Hearing." 

The City Manager RECOMMENDS that the foregoing recommendations of 
the Director of Planning be approved. 


FOR COUNCIl ACTION SEE fKi{S0.:_ 
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FINANCE MATTERS 


INFORMATION 


1. Central and Oliver Hotels 


The Director of Finance reports as follows: 


"The purpose of this report is to clarify the capital cost information for the 
Central, Oliver and Ferry Hotels. As can be seen in Table 1 the City of Vancouver 
has so far granted $238,495 toward the rehabilitation of these structures. This 
is far less than any other levels of government. 


Table 1 


Capital Financing Central, Oliver & Ferry Hotels 

Multi-Use Centre 


Hotel 
Rehabil itation 


Federal Government 

10% Grant $ 128,611 

Rehabilitation Grant 85,000 
Repayable Loan at 7 5/8% 778,341 
Extra Costs as a result of 
default by UHF - added to 
repayable loan 

Sub Total 

Provincial Government 

Grant for furnishing 
Grant for rehabilitation 

Sub Total 
City of Vancouver 

Grant for rehabilitation 200,000 

Grant of interest on 

an interim loan 

Sub Total 

TOTAL $1,191,952 


$ 


140,966 
38,216 


Not Known 
360,480 * 


29,520 * 
8,975 


$578,157 


Total 


$ 128,611 
85,000 
919,307 


38,216 
$1 ,171 ,134 


360,480 
360,480 

229,520 

8,975 
$ 238,495 

$1,770,109 


♦Originally $390,000 was granted as a loan to UHF with $174,200 coming from the 
City of Vancouver. This loan was to be repaid from the rent of the Multi-Use 
Centre which was leased to the City and the Province. An agreement has been 
made whereby this $390,000 will be discharged as shown in the table. 


The City has an interest in the continuation of the Multi-Use Centre which it 
has established in partnership with the Provincial Government. There is also 
a desire to see the rental accommodation remain available to low income persons. 
However, it is at the Federal and Provincial levels where power to allocate 
funds and decide the fate of this project really lies. 
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(FINANCE - 2) 


There seem to be two alternatives which, with Federal/Provincial funding, would 
retain this use: 

a) Funding under Section 40 of the National Housing Act where a 

Federal-Provincial partnership would own and manage the building as 
public housing. Under this section there is normally some municipal 
level sharing of operating losses (through the Regional District). 

b) Funding under Section 15 of the N.H.A. with the City of Vancouver, 
Housing Corporation assuming the current UHF mortgage ($957,523). 
This would not seem to be feasible unless Section 44.(1 )(b) 
operating subsidies were approved for the project. 

Discussion of these alternatives with the Federal and Provincial Governments 
have been initiated and progress will be reported to Council on a continuing 
basis." 


The City Manager submits the foregoing report of the Director of Finance for 
Council INFORMATION. 


RECOMMENDATION 


2 . Disposal of U.N. Habitat Flags and Banners 


On July 26, 1976, the Special Committee of Council re U.N. Conference resolved: 

"That the Director of Finance and the Director of Social Planning consider and 
report back to Council on appropriate procedures for the disposal of the U.N. 
Habitat Flagg and Banners, and that the Artists' Gallery, 555 Hamilton Street, 
be considered as the agency for distribution on a commission basis." 

The officials report as follows: 

"The normal procedure for disposing of flags and banners is to offer a selection 
to the City Archives and Centennial Musem and a price is set on the remainder 
for direct sale to the public. 

The sale is held in conjunction with a City Auction. The Auctioneer is not, 
however, interested in auctioning them off in the small quantities the public 
wish to buy, and he believes that if he auctioned them in lots of ten or more, 
the return would be less than we are receiving from our present method. 

Interest shown by the public, the condition of the articles, and the quantities 
available all help to determine the selling price. We have received over 60 
inquiries to date, and the interest has centred almost exclusively around the 
flags and Seagull banners. If the normal selling procedures were followed the 
selling prices, based on the information we have to date, would be:- 

Habitat Flags and Seagull Banners - $5.00 each 
Other Banners - $2.00 each 

The Artists' Gallery has facilities to display the flags and banners, and Gallery 
personnel have the art expertise to promote the sale, so they should be able to 
obtain prices which would enable them to pay the City its normal selling price, 
and still realize a worthwhile profit for the Gallery. This would help the 
Gallery, at no cost to the City, so we are recommending that all flags and banners 
left, after donations authorized by City Council are satisfied, be turned over to 
the Artists' Gallery for sale on a consignment basis. 
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Clause #2 continued : 
DONATIONS 

(a) In order to preserve some of the flags and banners for posterity, represent- 
ative groupings should be donated to certain educational or historical organ- 
izations, such as the City Archives, the Canadian Habitat Secretariat, the 
Centennial Museum and the Centre for Human Settlements (when it becomes 
established at U.B.C., and a few groupings should be held in reserve in the 
event that other deserving organizations come to Council's attention in the 
future) . 

As a representative grouping, we would suggest two flags of each of the two 
colour combinations, and two colour combinations of each of the seven banner 
designs for a total of 4 flags and 14 banners. (A grouping which contains 
all colour combinations would be too large because there is a total of 45 
different colour combinations). 

(b) One of the suggestions of the Committee was that flags be distributed to 
125 Elementary and Secondary Schools for use in social studies discussion 
of world affairs. We believe that distribution to individual schools would 
consume too much of the available supply, but Council may wish to consider 
donating a representative grouping, as described in (a) above, to the School 
Board, and the School Board could loan them to individual schools, as it 
saw fit. 

(c) A request was also received from the Chairman of the 1977 International Camp, 
B.C. Council of Girl Guides Association of Canada, requesting a donation of 

a number of Habitat Banners and Flags for display and swap at an international 
camp to be hosted by Girl Guides of Canada, at Nova Scotia in July 1977. There 
will be between 150 and 170 Girl Guides from B.C. attending this event, so, 
again, we consider the quantity too large if each girl was to be given a 
banner for swap purposes. If, however. Council wishes to donate to this event, 
we would suggest that they be given two Habitat flags for display purposes, 
and they be offered banners left over from prior years for swap purposes, but 
they not be given any Habitat banners. (The demand for last year's banners 
was very low and approximately 200 remain unsold, and, a substantial number 
of tanners from previous years, which were held in reserve by the Electrical 
Division, have been turned over to the Purchasing Division for disposal, so 
there are plenty older banners for such purposes). 


RECOMMENDATIONS 

(a) Donations 

1. Donate one representative grouping consisting of 4 Habitat flags and 14 
Hcbitat banners, to each of the following organizations:- 

(i) City Archives 

(ii) Centennial Museum 

(iii) Canadian Habitat Secretariat 

(iv) U.B.C. Centre for Human Settlement (when it becomes established). 

(v) Vancouver School Board 

2. Donate two Habitat flags and approximately 150 old banners from past 
years to the B.C. Council of Girl Guides Association of Canada. 

(b) Rserve 

Hold 3 representative grouping of Habitat flags and banners in reserve, in 
Surplus Stores, in the event that Council has a use for them in the future. 

(c) Sties 

1. Consign all remaining Habitat flags and banners to the Artists' Gallery 
on the understanding that, after sales are made, they pay the City 
$5.00 for each Habitat flag and Seagull banner sold, and $2.00 each for 
other Habitat banners sold. 

2. Authorize the Purchasing Agent to arrange sales, through the Artists' 
Gallery, of any other surplus items which, in his opinion, can most 
effectively be sold through their facilities. " 

The City Manager RECOMMENDS that the recommendation of the Director 
of Finance and the Director of Social Planning be approved. 
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3. 


Tenders for Police Annex 


The Director of Permits and Licenses reports as follows: 

"On December 2, 1975 Council approved the following recommendation: 

'THAT Council approve the construction of the annex building 
for the Police Station at 312 Main Street but that the 
Architect, in consultation with the Users' Committee find 
means to keep the total cost to a maximum of $3,127,000.' 

Subsequently, on June 15, 1976 Council approved the following 
recommendation: 


'THAT tenders for construction of the annex to the Public 
Safety Building be invited by public tender, the contract 
be for a stipulated sum with provision for the work of 
excavating rubble and old foundations to be carried out 
on the basis of cost plus ten percent.' 


Tenders were requested on a firm stipulated sum basis with the 
exception of work relating to the excavation sub-trade, because of the 
uncertainty of the underground work involved. The conditions of the 
tender require the contractor to carry out the excavation and its related 
work on a cost plus fixed fee basis. The bidders were required to submit 
an estimate of the labour, material and equipment rental costs for the 
excavation work in order to establish a fixed fee to be included in the 
tender amount and to determine the probable excavation cost. The 
average of the estimated excavation costs as submitted by the bidders 
is $222,600 which has been used to assemble the total project cost as 
detailed later in the report. The bidders were advised that the award 
would be on the basis of the stipulated sum plus the excavation fixed fee. 

The following contractors submitted tenders, and the related 
amounts shown are the totals of the stipulated sum and excavation fixed 
fee: 


Every tender was accompanied by a bid bond for the required value of 
$125,000, except that of Prossegger Construction Ltd., who submitted a 
certified cheque in that amount. The tenders were examined and found to 
be in order. The low tender is that of Smith Bros. & Wilson Ltd. for 
$2,433,342. 

On the basis of the low tender the total cost of the building 
project, excluding furnishings, is estimated to be $2,982,642 as follows: 


Smith Bros. & Wilson Ltd. 

Prossegger Construction Ltd. 

H. Haebler Co. Ltd. 

Dillingham Corporation Canada Ltd. 

Van Construction, Division of 

Van Vliet Construction Co. Ltd. 
Graham Construction Ltd. 
Dawson Hall Ltd. 
Cana Construction Co. Ltd. 


$2,433,342 
2,440,000 
2,495,000 
2,498,000 


2,498,875 
2,614,000 
2,624,594 
2,751,000 


Demolition of existing building & fences 

Building contract, fixed amounts 

Estimated excavation cost 

Architects' & Consultants' fees 

Soils investigation 

Relocation of utilities 

Street planting 

Preparing alternative parking site 
Replace curb 

Clerk of Works salary & auto allowance 
Permits, legal notices & misc. expense 
Telephone installation charges 
Contingencies 


$ 1,000 
2,433,342 
222,600 
216,000 


8,000 
25,000 

2,500 
15,000 

1,500 
18,000 

8,000 

1,700 
30,000 


$2,982,642 
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Clause #3 continued : 

The item of $15,000 for preparing an alternative parking site provides 
for improvements requested by the Police Department on the newly acquired 
site at Cordova and Columbia Streets that will be used for parking police 
vehicles during construction of the annex. These include installation of 
a control office with telephone and sanitary facilities, security fencing 
and gates, patching the pavement, installing timber curbs and traffic 


The Director of Finance advises that funds amounting to $3,127,000 
have been provided for the Police Annex Building in the current Capital 
Budget. The balance of the funding of $144,380 is left unallocated at this 
time, reserved for furnishings and final completion of the project, and 
will be subject of a report to Council at a later date. 

It is recommended that Council: 

1. Accept the low tender of $2,433,342 submitted by Smith Bros. & Wilson 
Limited, and award them the contract, including excavation work. 

2. Approve the return of Bid Bonds and cheque to the unsuccessful bidders. 

3. Approve the appropriations totalling $2,982,642 for the purposes set 
forth in the foregoing estimates from funds previously approved by 
City Council." 

The City ilar.ager RECOfiflENDS that the foregoing recommendations 
of the Director of Permits and Licenses be approved. 


painting. 
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PERSONNEL MATTERS 


RECOMMENDATION 

1. Classification Review, One Position. Citv Planning Dept. 
The Director of Personnel Services reports as follows: 


"At its meeting of July 8, 1975, Council approved the recommendations contained in 
a Manager's report entitled 'City Planning Department - Organization'. The 
report recommended that the position of Deputy Director of Planning be abolished 
and that the Deputy's former responsibilities be re-assigned to the following 
senior positions: 

Associate Director - Area Planning (Pay Grade 38) 

Associate Director - Overall Planning (Pay Grade 38) 

Assistant Director - Civic Development (Pay Grade 36) 

Assistant Director - Community Planning and Housing (Pay Grade 36) 

Zoning Planner (Pay Grade 3 5) 

The report further recommended that the Director of Personnel Services undertake a 
classification review of these positions. The full review has not yet been finalized 
due in part to the unfortunate illness of the Zoning Planner, and the fact that the 
position of Associate Director - Overall Planning has been vacant since December, 
1975. However, I do not wish to delay any further my report on one of the positions, 
since the incumbent has been delegated markedly additional responsibilities, and 
has been performing these duties since the inception of the new organization. 

The position in question is that of Assistant Director - Civic Development, occupied 
by D.M. Hickley. The incumbent now performs varied and difficult administrative and 
professional work assisting the Director of Planning in directingthe Central Area 
Planning Program. The duties and responsibilities have increased considerably since 

1972 at which time the position was mainly responsible for False Creek planning. 
Mr. Hickley is now responsible for planning the Downtown and West End Areas, for 
Historic Areas in the City and for a review of the Development Permit Process in 
the Central Area. (Attached for information are Organization Charts for 

1973 and 1976.) 

This responsibility for supervising the Central Area Division equates in difficulty 
and complexity to the two positions of Associate Director and it is therefore, 
recommended that the position occupied by Mr. Hickley be reclassified to that level, 
effective July 16, 1975. This matter is being referred to Council since the creation 
of a third Associate Director position is a departure from the organizational 
structiare originally approved in 1975. 


The estimated recurring annual cost of this proposal, calculated at the top step 
of the 1976 salary ranges and including fringe benefits is $3091. The Acting 
Comptroller of Budgets advises that funds for the additional cost for 1975 and 
1976 of $2166 are available in the 1976 departmental budget. 

In summary, I recommend that the position occupied by D. M. Hickley be reclassified 
ffom 'Assistant Director - Civic Development' (Pay Grade 36) to 'Associate Director - 
Central Area Planning' (Pay Grade 38) effective July 16, 1975, at an additional 
cost for 1975-1976 of $2166. " 

The City Manager RECOMMENDS that the above recommendation of the Director of 
Personnel Services be adopted. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

D . Property Matters 

MOVED by Aid. Linnell, 

THAT the report of the Board of Administration (Property 
matters), dated September 25, 1970, be adopted. 

- CARRIED 

E. Proposed Fee for Building Grades 

The Board of Administration, under date of September 22, 1970, 
submitted a report of the City Engineer and Director of Finance 
respecting proposed fees for building grades supplied by the City. 
The report gives the history of the matter, present regulations, 
relevant 1968 and 1969 statistics, deals with collection of fees and 
sets out a proposed charge schedule, recommending in conclusion 
as follows: 

"1. City Council authorize a fee for providing building grade 
plans based on the above-mentioned schedule. 

2. The Permits and Licenses Department collect the proposed 
fees at the time the building permit is issued. 

3. The proposed fees apply to all building permit applications 
for new commercial, industrial, and apartment buildings and 
to additions to such buildings which affect entrances 
and/or exits. (One and two family dwellings only to be 
excluded) . 

4. The proposed schedule of fees to become effective 
December 1, 1970. 

5. The Law Department prepare the necessary amendment to 
Section 1.4.2(4) of the Building By-law." 

The Board of Administration recommends adoption. 

MOVED by Aid. Broome, 

THAT the foregoing recommendations be approved. 

- CARRIED 

MOVED by Aid. Linnell, in Amendment, 

THAT the building grade fees be set to recover approximately 
100% of the 1971 costs. - LOST 

(The motion of Alderman Broome was put and carried) 

(Board of Administration report referred to containing fee schedule 
proposed is on file in City Clerk's Office). 

F. Proposed New Refuse By-law and 
Schedule of Rates 


(The Council commenced consideration of this report 
but after due consideration, recessed at approximately 
10:45 a.m. An 'In Camera' session followed at 
approximately 11:00 after which the Council reconvened 
at approximately 11:20 a.m. in open session and 
continued with consideration of the matter) . 

Under date of September 18, 1970, the Board of Administration 
submitted a detailed report by the City Engineer and the Director 
of Finance in respect of a Refuse By-law. Details are set out 
in the report, including t>resent and proposed charges for various 
services rendered. 


cont 'd . 
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2. Extension of time for Temporary Additional Electrical 

Inspector for Fire Alarm and Emergency Lighting Inspection 

The Director of Permits and Licenses reports as follows: 

"By Resolutions of Council, dated July 31, 1973, and September 
10, 1974, this Department was authorized to employ an additional 
electrical inspector for the purpose of carrying out inspections 
of Fire Alarm Systems in existing buildings. These increased 
inspections resulted from changes in the Fire By-law which 
authorized the Fire Chief to order a Fire Alarm System installed 
in any building where in the opinion of the Fire Chief such a 
system was necessary for the safety of the occupants. 

There are approximately 5,000 premises in the City that are 
affected by the By-law change to require the installation of a 
Fire Alarm System or the upgrading of the existing system. The 
Chief Fire Warden advises that he has issued orders to approximately 
30% of the existing premises requiring Fire Alarm installations, 
and a concerted effort is now being undertaken to issue the balance 
of the Fire Alarm orders. 

In November, 1974, the Fire By-law was further amended to require 
the installation of emergency lighting in buildings of more than 
three storeys in height or exceeding 6,000 sq. ft. in ground floor 
area. There are an additional 6,000 buildings affected by this 
amendment . 

Our records indicate that there are 625 completed Fire Alarm 
installations and 125 emergency lighting installations, thus a 
considerable amount of electrical inspection work remains out- 
standing. Fire Alarm installations require approximately 4-5 
inspections to finalize. This is caused by incompatability of 
system devices, incomplete installations in accordance with Fire 
Warden's instructions, material shortages, testing of devices, and 
additional electrical work. Enforcement of emergency lighting 
installations commenced early in 1975. Inspections of emergency 
lighting installations has been assigned to the temporary Electrical 
Inspector due to the specialized nature of the inspections. 

The annual cost of this inspector's salary and fringe benefits are 
fully recoverable from the overall Electrical permit fees although 
it is apparent that the fees for many individual Fire Alarm 
Installations are not sufficient to cover such costs. Permit fees 
for Fire Alarm Systems and Emergency Lighting Installations are, 
therefore, being reviewed in an effort to charge a fee more 
realistic to the Inspector's time. 

The temporary electrical inspector (I) was added to the Electrical 
Inspection Branch on September 9, 1973, for a period of one year 
which was subsequently renewed for a further period of two years. 
From the above information it is apparent that there is far in 
excess of two (2) years workload remaining for this electrical 
inspector . 

I, therefore, request that the temporary electrical inspector be 
extended for two (2) additional years to enable the Fire Alarm 
Inspection and the Emergency Lighting Inspection program to 
continue . 
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Clause #2 Continued 


The cost of the salary and fringe benefits for this temporary 
electrical inspector for the balance of 1976 are included in our 
appropriation 6705/94, and if this position is extended into 1977 
and 1978, such funds for salary and fringe benefits can be provided 
through normal budget practices. No additional funds for furniture 
and equipment are required. 

The Director of Permits and Licenses recommends that the present 
temporary Electrical Inspector position be continued for a further 
period of two (2) years, expiring on September 9, 1978, subject to 
review and report as to a further extension of time or termination 
prior to the expiry of the period." 

The City Manager RECOMMENDS that the above position be extended 
for a period of 12 months and that the Director of Permits & 
Licenses report back in July, 1977 on the Fire By-law related 
activities of the position. 


FOR COUNCIL ACTION SEE PAGE{S) ICQ— 



19 


Manager's Report, September 24, 1976 


(PROPERTIES - 1) 


PROPERTY MATTERS 


INFORMATION 


1. Demolition •- 407 Prior St. 

The Supervisor of Property & Insurance reports as follows :- 

"I have received and opened quotations from various con- 
tractors for demolition of the structure listed below 
and have awarded the contract to the low bidder as 
noted :- 


Property 

407 Prior Street 
Lot 31, Block 103, 
D.L. 196 


Pro.iect 

Strathcona 

Rehabilitation 

Project 


Successful 
Bidder 


Mr. Edmond 
McCaughan 


City to 
Pay 

$1,118.00 


Code No. 
5893/893 


The City Manager has confirmed the above contract and submits the 
foregoing report of the Supervisor of Property & Insurance to 
Council for INFORMATION. 


CONSIDERATION 

2. Sale to Villa Cathay Care Home Society. Location: south side 
Union between Campbell and Raymur Avenues. 

The Supervisor of Property & Insurance reports as follows: 

"On October 22, 197U> City Cotmcil approved the sale of 1.11 acres to the 
Villa Cathay Care Home Society. The date of sale was to be the date of 
issuance of the Development Permit or 120 days from the date of Council 
approval being February 20, 1975. The creation of this site was considerably 
delayed due to legal problems, hence the sale date could not be met. 
For this reason, and due to the fact that financing arrangements were not 
resolved with the Provincial Department of Housing, the Society requested 
and received two extensions to the sale date which is presently May 31 » 1976. 

The Society had been unable to meet this sale date but did pay the 
principal account in full on September 9, 1976 and advised they are now 
ready to proceed with this project. The payment delay was due to the fact 
they encountered many frustrating and unavoidable delays in resolving 
financing and accordingly are now requesting that the City waive interest 
in the amount of $9,865.00 for the period May 31, 1976 to September 8, 1976; 
taxes in the amount of $2,678.14; from May 31, 1976 to December 31,1976 
and the administrative fee of $50.00, totalling $12,593.^4+. 

Taxes were waived on this property for 1975 ^7 a May 6, 1975 resolution 
of Coxmcil. That resolution stated - 

'That Council approve the waiving of City taxes on this particular 
project for 1975, and approve in principle City taxes on this property 
being waived permsmently. • 


Cent ' d 
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(PROPERTIES - 2) 


Clause #2 Continued 


However, taxes were never due in 1975 because the sale date was extended 
into 1976, and permanent tax exemption would have to be applied for in 
the normal manner. 

Therefore, it is requested that - 

CONSIIERATION be given to making a grant to the Villa Cathay Care Home 
Society in the amount of $2,678,141; which represents real property taxes 
payable for the period May 31 to December 31 , I976. 

and FURTHER THAT 

CONSIDERATION be given to waiving interest in the amount of $9,865.00 for 
the period May 3I , 1976 to September 8, 1976 and waiving the administration 
fee of $50.00." 


The City Manager submits the report of the Supervisor of Property 
& Insurance to Council for CONSIDERATION. 


RECOMMENDATION 

3. Lease renewal Cafeteria Lease - City of Vancouver to C.N.I.B. 
(Caterplan Services) 

The Supervisor of Property & Insurance reports as follows: 

"Lease and operation of the City Hall Cafeteria and East Wing Staff 

Lunchroom was awarded to the C.N.I.B. for a period of three years, ' 

May 1, 1971 to April 30, 197U, at a rental of $2,1+00.00 per annum. 

The lease contained a two year right of renewal and the C.N.I.B. exercised 

that right with negotiations finalized at a rental of $3,120.00 per 

ann\m for the period May 1, 197U to April 30, 1976. 

The general concensus appears to be that the services provided by Caterplan 
Services Ltd. have been satisfactory and the operators were approached with 
regard to their intentions for a lease renewal. 

Mr. Lindsey, Manager of Caterplan Services Ltd. , has indicated that they 
would prefer a three year lease with a two year option and this office 
in turn informed him that the City would require a one-year rental 
review clause. 

A review of the present rental and also an analysis of the operating statment 
as supplied by the Chartered Accountants for Caterplan, indicates that the 
present rental of $3,120.00 per annum should not be increased at this time. 
It is also the opinion of this office that the lease should be renewed 
to Caterplan by virtue of past performance, utilization of C.N.I.B. 
personnel aind limited profit. 


It is therefore recommendedthat a new lease be entered into with Caterplan 
Services Ltd. for a three year term. May 1, 1976 to April 30, 1979 with 
yearly rental reviews and a two year right of renewal^ Rental for the 
period May 1, I976 to April 30, 1977 to be $3,120.00 per annum subject 
also to the remaining terms and conditions as contained in the original 
lease dated May 1, 1971 » and amendments as approved by resolution of Co\mcil, 
December 17, 1971+. 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Property & Insurance be approved. 


Cont'd 
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(PROPERTIES - 3) 


4. Sale and Resubdivision of City-Owned Property and Lane South 
side of King Edward Ave. . West of Balkan Street 

The Supervisor of Property & Insurance and the City Engineer report 
as follows: 

"The City ovms an unsubdlvlded portion of a block situated on the 
south side of King Edward Avenue west of Balkan Street, legally described as 

Blocks 13 & 14 (except portions subdivided by Plans 3241 and 6357 and the 
East 33 ft. now road) of Blocks 10 to 13 and 22 to 25, District Lots 391 & 392, 
Plan 603. This undivided strip was acquired In 1938 by Tax Sale and Is 
approximately 16.5 ft. by 304 ft., zoned RS-1, One Family Dwelling District. 

Over the years, a through lane has been opened In the block and this 
lane is partially located over the westerly 10 ft. of the unsubdlvlded strip. 
The remainder of the unsubdlvlded strip Is utilized by the owners of adjoining 
Lots 11 to 15. Situated between the unsubdlvlded strip and Lots 11 to 14 Is 
a 20 ft. dedicated lane. This lane has never been opened and the owners of 
Lots 11-14 have utilized this lane allowance and erected carports/garages. 

Following a recent sale of Lot 13, a request was made to the City 
Engineer for an encroachment agreement to permit the continued existence of 
the carport on the dedicated lane. Rather than enter encroachment agreements 
and perpetuate this unsatisfactory subdivision. It was decided to contact the 
five owners of Lots 11 to 15 to determine whether they would be Interested In 
purchasing portions of the unopened lane and unsubdlvlded strip to add to their 
lots. 

Following discussions, the owners of Lots 11 to 14, of Lots 13 & 14, 
Blocks 10-13 and 22-25, D.L. 's 391 & 392 have submitted applications to 
purchase the portions of City-owned land and lane abutting their lots. They 
have offered to pay the sum of $350.00 each. Inclusive of current year's 
taxes, registration and administration fees, legal and survey costs. The 
offers are subject to the City-owned land/lane being added to each lot to 
create new parcels, approximately 39 feet by 119 feet, except for a 10 ft. by 
10 ft. lane corner cut-off at the north-west corner of Lot. 14. 

The owner of Lot 15 Is not Interested In purchasing the unsubdlvlded 
strip abutting his lot. Since this remaining strip Is too small to create as 
a lot. It Is recommended that this strip be dedicated for lane purposes. 

It Is recommended that 

A) the portion of lane indicated as 'closed lane' on plan marginally 
numbered LF 7770 be closed, stopped up, conveyed to the 
abutting owners and then subdivided with the abutting lands. 

B) the unsubdlvlded strip, known as Blocks 13 & 14 (except portions 
subdivided by Plans 3241 and 6357 and the East 33 ft. now road) 
of Blocks 10 to 13 and 22 to 25, District Lots 391 & 392, Plan 
603 be dedicated for lane purposes except for portions of the 
unsubdlvlded strip adjacent to Lots 11 to 14 which are to be 
sold and conveyed to the said owners. Sufficient lane to be 
dedicated In order to provide a 20-foot lane at the rear of 

the newly created lots. 

C) the sale price for portions of the City lane and unsubdlvlded 
strip to be $350.00 for each owner, inclusive of current year's 
taxes, registration and administration fees, legal and survey 
costs; the owners to pay mortgage extension fees of $25.00 
each as required. 

D) the City lane and portion of the unsubdlvlded strip 
being added, to be consolidated with each of Lots 11 
to 14." 

The City Manager RECOMMENDS that the above recommendations of the City 
Engineer and the Supervisor of Property & Insurance be approved. 


FOR COUNCIL ACTION SEE PAGE(S) i.Oi, 


MANAGER'S REPORT 

August 18, 1976 

TO: Vancouver City Council 

SUBJECT: Lane West of Lincoln Street - 43rd to 45th Avenues 
CLASSIFICATION: RECOMMENDATION 

The City Engineer reports as follows: 
■ INTRODUCTION 

A petition has been received from the residents served by the subject lane. 
This lane was paved as a local improvement in the latter part of last year. The 
petition is in protest against the paving work done in the lane by the Engineer- 
ing Department. It aiSO states that the lane should be redone. 

DESIGN CONSIDERATIONS FOR LANE PAVING 

In the design and paving of gravel lanes, it is desirable that the finished 
paved surface is smooth along the driving surface and at the same time provides 
gentle local access connections to abutting properties so that the underside of 
vehicle does not drag on the pavement surface. In addition, it is necessary that 
the paved lane has enough slope to permit rainfall to drain properly especially 
along the length of the lane. Because of grade differences between individual 
properties along lanes, it is sometimes difficult to develop the lane below all 
the backyards to provide gentle grade connections to all properties and at the 
same time maintain uoth smooth grades and adequate drainage along the lane. 

In the case of the lane west of Lincoln Street between 43rd and 45th Avenues, 
the foregoing normal lane design considerations were complicated by the fact that 
this lane was quite flat in the central portion, although the grades in the 
vicinity of the north and south ends were adequate. 

Under these circumstances, there were two paving design options which were 
considered. One design alternative (Scheme A) consisted of having a grade which 
was a little higher than existed in the central portion of the lane (to permit 
adequate drainage) and pave over the existing surface at the north end. This 
would provide good access to the properties at the north end. The second design 
alternative (Scheme B) involved maintaining the grade at the existing lane 
elevation in the central section, and cutting the north section to develop an 
adequate slope for drainage. 

Scheme A would take maximum advantage of the existing compacted lane roadbed 
and would provide good local access at the north and south end. However, the 
higher condition in the middle portion of the lane would make local access a little 
more difficult there. 

Scheme B would disrupt the established roadbed condition at the north end of 
the lane and provide a depressed lane pavement and steep local access conditions 
at that location, while maintaining generally the existing grades in the central 
portion. Thus, there would be a local access problem created by Scheme B at the 
north end of the lane, as well as a disruption of the existing lane foundation 
which could reduce che life span of this paving work. The initial cost of each of 
these lane paving schemes was comparable. The cost of the fill involved in 
Scheme A in the central portion of the lane tends to balance with the cost of the 
cut in Scheme B at the northern end of the lane. 

Therefore, each scheme would create a local access problem for a short length 
along the lane. Apart from this common local access disadvantage, the only 
difference between the two lane paving schemes is that Scheme A offers a better 
permanent solution since it does not disturb the soil conditions in existing lane. 
For these reasons. Scheme A design was implemented. 

RESIDENTS' CONCERNS 

Because of the various design difficulties in this lane, we expected to under- 
take some modifications after the lane was paved. Some drainage difficulties and 
local access problems were encountered by adjacent properties and we were in the 
course of resolving these difficulties when the petition was received. In 
difficult lane paving situation like this, some follow-up modification work is 
normal. Currently, we are paving about 210 lanes annually throughout the City. 
About 10% of the lanes fall into this difficult design category and require some 
remedial work after the paving work to accommodate individual access and drainage 
concerns . 

Cont'd . . . 
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Examination of the petition suggests that virtually all the affected 
residents want the lane redone. The word 'redone' was intended to mean that the 
existing asphalt would be ripped out, and regrading would take place, followed 
by placement of a new asphalt surface. This work would cost about $4,500. 

ENGINEERING INVESTIGATION 

In the opinion of the Engineering Department, the existing paved lane is 
generally satisfactory although minor modifications at some locations would 
improve conditions. The estimated cost to carry out these modifications is $800. 

After receiving the petition and investigating the lane, we undertook a 
survey of the affected residents in July to ascertain clearly their views. 

There are seventeen (17) occupied houses in this block and we were able to 
contact sixteen (16) of these residents. Of the sixteen, nine indicated un- 
qualified satisfaction with the existing paved lane while five (5) requested some 
minor lane modifications. The remaining two residents wanted the lane completely 
redone. They are located about mid-block where the most difficult problems were 
expected since there the paved lane surface had to be constructed above 
the existing grades. In one case, the higher location although reasonably meeting 
the garage floor, has created an effective step for pedestrians from the lane to 
the backyard, and the drainage adjacent to the garage should be modified. In the 
other case, vehicular access from the garage is more difficult than before because 
of the slope created between the garage and the lane. These two residents initiated 
the petition. 

The apparent inconsistency in opinion of the residents based on our survey and 
the petition, can probably be explained because many of the residents were told by 
the petitioners that the only way action would be undertaken by the City is if the 
majority of affected residents signed the petition. Some residents, in fact, in- 
dicated to the Engineering Department representatives that it would not be prudent 
to rip up the lane and repave it. 

CONCLUSION 

The residents representing two properties wish the lane to be totally redone 
at a cost of about $4,500. If this work were done, these two properties would have 
better access although such work is not necessary to resolve the majority of the 
residents' concerns. Some residents, in fact, indicated that such major repaving 
work is unjustified. 

If the modifications are carried out, at a cost of about $800, we are confident 
that the drainage and local access problems can be rectified to a standard common 
to other paved city lanes. This includes work in the lane adjacent to the two 
properties who wish the lane to be completely redone. This implementation of this 
alternative would be a satisfactory solution for most of the residents, and offer a 
cost saving of about $3,700 over the other alternative. Accordingly, we recommend 
that this problem be resolved by the City carrying out this minor modification work. 

Funds are available in the Streets Maintenance Accounts to cover this work. 

RECOMMENDATION 

It is RECOMMENDED that the lane modification work, as proposed by the Engineer- 
ing Department, be carried out as expeditiously as possible at a cost of about $800." 


The City Manager RECOMMENDS that the above report of the City Engineer be 
approved. 


DELEGATION THIS DAY. 


f OR COUNCIL ACTION SEE PAGE(S) 
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MANAGER'S REPORT 


September 24, 1976 


TO: 


Vancouver City Council 


SUBJECT : 


3338 Seaforth Drive 


CLASSIFICATION: 


RECOMMENDATION 


On August 26, 1976, the Hardship Committee considered an applica- 
tion from Shabjad Jang, 3338 Seaforth Drive to retain a dwelling 
unit in the basement. The application was refused. On September 2, 
1976, Mr. Shabjad Jang wrote to the City Clerk, requesting permission 
to appear before Council to appeal the above decision. 


The Director of Permits and Licenses reports as follows: 


"The above property is situated in an RS-1 - one family 
dwelling district. The records indicate that the house in 
question was erected in 1948 and that in 1962, Permits were 
issued to raise the building to provide a basement. The 
Building Permit issued to cover the raising of the building 
specifically stated that no rooms or plumbing were to be 
installed and that the building would continue to be 
occupied as a one family dwelling. 

Inspections carried out in March, 1976, showed that a suite 
had been installed in the basement, complete with plumbing 
and all without Permits. The then owner was ordered to 
restore the building to its approved occupancy of a one 
family dwelling. At this point the building changed owners 
and further inspections carried out in June, 1976, showed 
the illegal basement suite occupied and the new owner to be 
Shabjad Jang. The new owner was advised of the illegality 
of the basement accommodation and ordered to restore the 
building to its approved occupancy. 

Mr. Jang immediately filed a Hardship Application which 
resulted in the above decision. The Hardship Committee 
noted that the applicant is married with one dependent, both 
husband and wife are fully employed and even after the 
discontinuance of the illegal accommodation, would still 
receive a combined income of $1,322 per month. The Committee 
further noted that neither age nor health were factors. 

It is, therefore, recommended that the decision of the Hard- 
ship Committee be endorsed and the application be refused." 

The City Manager RECOMMENDS that the recommendation of the Director 
of Permits and Licenses be approved. 

DELEGATION THIS DAY: Mr. and Mrs. S. Jang. 


FOR COUNCIL ACTION SEE PAGE(S) .Z02u™- 
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PART REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


SEPTEMBER 23, 1976 


I 


k meeting of the Standing Committee of Coiincil on Planning and 
Development was held in the No. 1 Committee Room, Third Floor, City- 
Hall, on Thursday, September 23, 1976 at approximately 1.40 p.m. 


PRESENT s 


ALSO 'PRESENT? 


Alderman Kennedy, Chairman 
Alderman Bird 
Alderman Cowie 
Alderman Harcourt 

Alderman D. Marzari (Item 3) 


CLERK TO THE 
COI/MITTEE ; 


M.L, Cross 


RECOMMENDATION 

1. Administration of the Residential Rehabilitation Assistance 
Pro gram , 

The Committee considered a report of the City Manager dated 
September 16, 1976 (copy circulated). Mi'. R. Youngberg, Associate 
Lirector, Area Planning, advised that the Provincial Department of 
Housing has forwarded a draft agreement outlining responsibilities 
for the optional administration by municipalities of the Residen- 
tial Rehabilitation Assistance Programm-e (R.R.A.P.) in areas 
designated in 1974 and 1975 as Neighbourhood Improvement Areas r 
This administration is currently the responsibility of the regional 
office of CMHC. The City need not undertake this 1974-75 adminis- 
tration but as part of the Agreement for the 1976 Neighbourhood 
Improvement Programme (N.IoP.), designation as NIP. is conditional 
upon municipal aimj.nistration of R.R.A.P. The City is therefore 
required to administer R.R,A.P, in Grandview/Woodland and Riley 
Park, the 1976 IILP. areas. 

For undertaking this adininistration, C.M.H.C. will pay to the 
City a fee of $300 per application. Where the loan covers more 
than one dwelling unit an additional sm of $50 for each unit will 
be paid. 

The report sijmmarizes the responsibilities of the City, acting 
as an agent for CMHC, in the processing of loans for the repair, 
rehabilitation and improvement of family housing units. 

The Director of Finance and the Director of Planning 
recommended: 

"(1) THAT the City of Vancouver enter into a R.R.A.P. Agency 
Agreement with the Central Mortgage and Housing Corpora- 
tion, the Agreement to pertain to 1976 Neighbourhood 
Improvement Programs only (Grandview-Woodland and Riley 
Park), subject to the satisfaction of the Director of 
Legal Services. 


Cont'd 
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Clause #1 Continued 


(2) THAT the following positions (temporary for four years) 
be established in the City Planning Department, and 
FURTHER THAT the Director of Personnel Services be 
instructed to classify and advertise the positions: 

(a) R.R.A.P. Administrator - 1 

(b) Clerk-Typist - 2 

(c) R.R.A.P. Advisor - h 

(3) THAT to facilitate the initiation of the R.R.A.P. Program, 
two of the R.R.A.P. Advisor positions be filled by 
seconding two Property Negotiators from the Property and 
Insurance Division of the Department of Finance to R.R.A.P. 
Administration (City Planning Department), on a temporary 
basis for a period up to four months. 

(4) THAT the Directors of Finance and Planning be instructed 
to report back in mid-1977 on the experience with the 
administration of the 1976 RRAP, and the desirability of 
the City assuming responsibility for R.R.A.P. administra-" 
tion in the 1974 and 1975 N.I. P. areas (Kitsilano, Cedar 
Cottage, Mount Pleasant, and Downtown Eastside) . 

(5) THAT CM.H.C. be requested to continue their administra- 
tion of the R.R.A.P. in the 1974 and 1975 Neighbourhood 
Improvement Areas. 

(6) THAT funding for the 1976 costs in the amount of 
$16,790 bs approved from Contingency Reserve , pending 
recovery in 1977; costs for subsequent years, 1977-1980, 
be included in the Planning Department's Annual Budget, 
less recoveries from fees. 

(7) THAT Council request CMHC to review the fee structure 
annually to cover increases in salary and other costs, 
including inflationary factors. " 

After discussion the Committee 
RECOM^fSI-lDSD: 

THAT the recommendations of the Director of Finance 
and the Director of Planning, contained in the 
report of the City Manager dated September 16, 1976 
be approved. 


2. Mount Pleasant N.I. P. Concept Plan 

The Committee had before it a report dated September 14, 1976 
(copy circulated) which the City Manager submitted for consideration. 

In the report, the Director of Planning outlined the planning 
process followed which resulted in the goals and policies estab- 
lished by the Moiont Pleasant N.I. P. Committee, in conjunction with 
the Planning Department. 

The goals for the Mount Pleasant N.I. P. area, bounded by 
E;roadway, Kingsway and Clark/Knight, are as follows: 


Cont'd 


Regular Council, September 29, 1970 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont M) 

Proposed New Refuse By-law and 
Schedule of Rates (cont'd) 

MOVED by Aid. Bird, 

THAT this report, with recommendations, be approved. 

(referred) 

MOVED by Aid. Phillips, in Amendment, 

THAT, in respect of special and unscheduled collections 
(non carry out) , the proposed charge be sufficient to cover 
approximately 100% of the costs. 

(referred) 

MOVED by Aid. Adams, in Amendment to the Amendment, 

THAT refuse bills be not issued for charges under $1.00; 

FURTHER THAT, in the case of duplex dwellings, two free 
cans per week be allowed for each dwelling of the duplex. 

(referred) 

MOVED by Aid. Broome, 

THAT the whole report be referred back for further con- 
sideration in the light of the Council's debate, with particular 
attention being given to the proposals contained in the amendments 
and the additional proposal that in regard to single family and 
duplex dwelling charges, consideration be given to some suitable 
type of prepaid cash system. 

- CARRIED 

G. Establishment of Financial and 
Administrative Division 
Social Service Department 


The Board of Administration, under date of September 25, 1970, 
submitted report of the Administrative Analyst, Acting Social 
Service Administrator and the Director of Personnel Services in 
respect of establishing of a financial and administrative 
divison in the Social Service Department. Details are set out 
in the report including proposed classifications in respect of 
various positions involved; also class specifications covering 
such positions are submitted as necessary. 

The recommendations of the Board of Administration are 
set out as follows : 

"1. The report be now received and tabled until October 20, 
1970, to provide an opportunity for the Union to review 
its contents. 

2. The Administrative Analyst, the Acting Administrator and 
the Director of Personnel Services be authorized to 
arrange a series of staff meetings to review the report 
with employees of the Department. 

3. That on October 20, 1970, the report be raised from the 
table and adopted." 

MOVED by Aid. Linnell, 

THAT this whole report be tabled for consideration at the 
Standing Committee on Health and Welfare meeting, Thursday, 
October 1st; 

FURTHER THAT the Acting Social Service Administrator 
(Mr. McDaniel) be requested to meet with the Standing Committee 
at that time. 

- CARRIED 
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(1) Stabilize the Moxmt Pleasant N.I. P. Triangle 

(2) Improve the physical conditions 

(3) Improve the social environment within the area 

(4) Provide more usable public space 

(5) Reduce through traffic 

(6) Increase public safety 

(7) Maintain good aspects of the area 

Present for the discussion were members of the Mount Pleasant 
M . I . P . Commi 1 1 e e . 

Discussion centred on the social and recreational facilities 
for the area. The N.I. P. Committee recommended funds for rebuild- 
ing the Kivan Boys & GirlvS Club and acquisition and renovation of 
&n existing building to locate a Neighbourhood House to be operated 
under the auspices of Neighbourhood Services Association. The N.I, P. 
Committee felt -that the Kivan Boys and Girls Club should be rebuilt 
cn L;it:^'-owned land. Of the $250,000 N.I.P. funds, the City would 
contribute 57.1?^, the Federal Government 23.55?^ and the Provincial 
Government 14.28^. Although the building would be rebuilt on 
City-owned land, the Federal Government would contribute half the 
Municipality's share as the Club would retain ownership of the 
building. The funds could be treated as a capital grant to the 
Club which would then be required to keep the premises open to the 
public for S years- In a memo dated September 22, 1976 to the 
Acting City Manager (copy circulated) the Acting Com.ptroller of 
Budgets points out the variation in the funding formula for this 
particular project. 

The Director of Social Planning suggested that a single compre- 
hensive facility would have a distinct advantage over two small 
centres. 

The Chairaan noted that the following had submitted letters 
(on file in the City Clerk's office) in support of establishing a 
Neighbourhood House in Mount Pleasants 

(1) Ms. Rosemary Brown, MLA Vancouver-Burrard 

(2) Fairview Mt. Pleasant Community Resources Board 

(3) Principal - Florence Nightingale Elem.entary School 

(4) Principal - Simon Fraser Elementary School 

(5) Branch Head - Mt. Pleasant Branch Public Library 

The City Engineer noted that because the pedestrian traffic 
generated by the Kivan Boys & Girls Club has resulted in numerous 
requests for crosswalk controls at 12th Avenue and St. Catherines 
Street, a different location, removed from an arterial street, 
would be preferred. 

The City Engineer recommencfed against the Policy Recommendation 
CI the N.I. P. Committee, supported by the Director of Planning, 
that detailed studies should be undertaken of the possible closure 
of St. Catherines betv/een 12th Avenue and the lane south of 12th 
Avenue and the possible closure of East 10th Avenue from Keith 
Drive to the lane west of Clark Drive, The first closure would be 
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incorporated as open space into the design of the new Boys & 
Girls Club. The second closure would unite the two segments of 
South China Creek Park. 

The Committee agreed that a portion of East 10th Avenue should 
be closed to unite the two park segments. 

The Committee felt that perhaps the appropriation for Kivan 
&jid the Neighbourhood House could be mited in one classification 
entitled Community Services $440,000 but it was pointed out that 
the cost sharing formula for the two items was not the same. Mr. 
Yoiingberg requested guidance as to the Committee's view on the two 
projects and the Committee unanimously agreed that they should 
both be carried out. 

In the City Manager's report the Director of Planning recommended 

"1. THAT Council approve the land use policies as indicated 
in Appendix I and instruct the Director of Planning to 
report back on implementation. 

2. THAT Council approve the funding allocations of the N.I. P. 
Concept Plan as indicated in Appendix 11= 

3. THAT Council approve the recommendations initiating the 
implementation of specific projects as noted in Appendix 
I. 

4. THAT Council submit the Mount Pleasant N.I. P. Concept 

Plan to the Federal and Provincial Governments for approval. 

5c THAT Council request a contribution of $624,^43.00 from 
the Federal Government and $312,421.50 from the Provincial 
Government as their costs of the implementation stage of 
the Mouiit Pleasant Neighbourhood Improvement Program. 

6. THAT Council approve the appropriation from the $1.1 
million allocation of Urban Renewal Funds previously 
allocated to the 1975 Neighbourhood Improvement, of 
$774, 564. 9S as the City's share of the implementation 
stage of the Mount Pleasant N.I. P. 

7. THAT Co'-mcil formally request of C.M.H.C. that the income 
limit of R.R.A.P. as it applies to grants to homeowners 
be raised to $15,000.00. 

8. THAT Council formally request of C.M.H.C. that all home- 
owners have access to the same interest rate for R.R.A.P. 
as do landlords (currently S?^) . " 

The Committee RECOMMENDED: 

(A) THAT the recommendations contained in the City 
Manager's report dated September 14, 1976 be approved, 

(B) THAT the City Engineer be requested to implement the 
closure of East 10th Avenue from Keith Drive to the 
lane v/est of Clark Drive. 


Cont'd 
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3 . Oppenheimer Area Land Use & N.I. P. Concept Plan 

The Committee considered a report of the City Manager dated 
September 2, 1976 (copy circulated) which had been discussed 
briefly but deferred from its meeting of September 9- 

Ms. D. Jan, Area Planner, Downtovm Eastside, advised that the 
Director of Planning supported the directions taken by the 
Oppenheimer Area Planning Committee with a few exceptions. The 
Citizens Committee felt that no residential land use lots v\4iich 
existed prior to November 1975 should be lost in order to protect 
housing in the area. The Director of Planning felt this is too 
inflexible and recommends that no housing be lost as a result of 
industrial expansion except with the special permission of Council. 
The industry would have to be compatible with residential uses. 
Jjxisting industries would be permitted to remain and to expand 
only to adjoining lots - one on the left and one on the right. 
On a corner lot, industry may be expanded to two lots on an 
adjoining side. 

The Area Planning Committee felt that wholesale and warehouse 
operations should be excluded. The Director of Planning felt that 
ohese operations, of limited size, could be included as compatible 
light industries as there is an indication that some time in the 
future there may be a demand for them. 

The Committee recommended that residential land usage be 
increased from 33^ to at least 50^ of the land area in the neigh- 
bourhood. The Director of Planning agreed with the Committee's 
intention to strengthen the residential component of the 
neighbourhood but not by increasing actual land area. It can be 
accomplished by increasing residential use in existing buildings 
or by encouraging mixed use developments. The 179^ in land area 
would be taken a\\'ay from other viable community uses if it were to 
be put into residential. 

The Area Plsjnning Committee stated that funding for administra- 
-•ion should not come from N.I. P. but from the City's general 
revenue. 

In developing the N.I.P, Concept Plan, the community's 
jjriority needs Vv-ere identified as follows: 

(1) improved community health care facilities; 

(2) personal care for the elderly; 

(3) care for the handicapped; 

(4) social recreational and community facilities; 

(5) retention of Japanese community and its facilities; 

(6) public open space and 

(7) projects encouraging employment of residents. 

The Area Planning Corrmiittee recommended allocation of N.I. P. 
fmida for specific projects i.e. acquisition of 6l6 East Cordova 
Street for housing and ancillary purposes such as community facili- 
oies, day care, drop- in and other social facilities and acquisition 
of a site for the Dovmtown Community Health Society. The Director 
of Planning felt it was premature to commit the funds for specific 
site acquisiticn; funds other than N.I. P. would have to be found 


Cont'd 
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to develop the sites for facilities that meet the commiinity's 
social/recreational and health care needs. The Director of 
Planning also felt that the N.I. P. funds foi' improving Japanese 
community facilities should include all Japanese community 
facilities and not just the ones specified by the Area Planning 
Gomm.it tee. 

Mr. R.W. Wilding, Architect for the Union Gospel Mission 
stated that his clients had been trying to acquire the site at 
Princess and Cordova Streets to develop a multi-use building 
to include facilities for youths and senior citizens as well as 
residential. He advised that the property is being held off the 
n:arket by the oivners Neighbourhood Services Association as he 
Linderstood the Downtown Eastside Residents Association wish to 
purchase the site. Ms. J. Swanson of DERA advised that it was 
the intention of the Oppenheimer Area Planning Committee^ not DERA, 
to acquire the site for community facilities. 

The Conimittee felt that a report should be prepared on this 
n.acter. The Chairman of the Oppenheimer Area Planning Committee 
requested that the report include infomation on the number of 
existing churches and meeting rooms/halls in the area. 

In the Manager's report the Director of Planning recommended: 

•» (1) THAT Council approve the Oppenheimer Area Land Use and N.I. P. 

Concept Plan as Itemised In the Simanary of Policies ( Parts I 
and II) 1rid^3"de.das Appendix I of this report. 

(2) THAT Council submit the above Oppenheimer Area Land Use and 
N.I. P. Concept Plan to the Provincial and Federal Governments 
for approval. 

(3) THAT Council request a contribution of $294^650 from the Federal 
Government and $147,325 from the Provincial Government as their 
contributions towards the estimated costs of the implementation 
of the Oppenheimer Area Neighbourhood Improvement Program. 

(4) THAT Council approve the appropriation, from the $1.1 "millio n 
allocation of Urban Rene^val Funds previously allocated to the 1975 
Neighbourhood Improvement Program, of $147, 325 as the City's 
share of the implementation stage of the Oppenheimer Area 
Msighbourhood Improvement Program. 

(5) THAT Council approve the itemized N.I. P. Administration Budget 
for 1977 in the Downtown Eastside, as outlined on Pages 10 and 11 
of Appendix HI. This budget of $58,000 is included in the total 
Implementation Budget of $589,300 and is cost shareable. 

(5) THAT the Concept Plans be forwarded to the Board of Parks and 
Recreation for information and consideration." 

The Committee RECOIVIMENDED: 

(A) THAT the recommendations contained in the City 
Manager's report dated September 2, 1976 be approved. 

(B) THAT the Director of Planning and the Director of 
Social Planning report to the Committee with respect 

to the number of x'eligious facilities and the amount of 
auditoriiam and meeting room space which exists in the 
Oppenheim.er area. 


FOR COUfiCIL ACTION SEE PAQ£{S} J.C21III 


CITY OF VANCOUVER 
SPECIAL COUNCIL - SEPTEMBER 28, 1976 
PUBLIC HEARING 

A Special Meeting of the Council of the City of Vancouver 
was held on Tuesday, September 28, 1976, at 2:00 p.m., in the 
Council Chamber, third floor. City Hall, for the purpose of 
holding a Public Hearing to amend the Zoning and Development 
By-law. 

PRESENT : Mayor Phillips 

Aldermen Bird, Boyce , Cowie, Harcourt, 
Kennedy, Marzari, Sweeney and 
Volrich 

ABSENT: Alderman Rankin 

CLERK TO THE SPECIAL COUNCIL: R. Henry 
COMJIITTEE OF THE WHOLE 

MOVED by Aid. Bird 
SECONDED by Aid. Sweeney 

THAT this Council resolve itself into Committee of the 
Whole, Mayor Phillips in the Chair, to consider proposed 
amendments to the Zoning and Development By-law. 

- CARRIED UNANIMOUSLY 


1. Rezoning - N/E Corner McGill 
and Penticton Streets 


An application has been received from the Director of 
Planning to rezone Lot 301, T.H.S.L. located on the north-east 
corner of McGill and Penticton Streets 

FROM: (C-1) Commercial District 

TO: (RS-1) One Family Dwelling District 

The Vancouver City Planning Commission and the Director 
of Planning both are recommending approval. 

Mrs. Otto, a resident of the area, enquired as to the 
possibility of subdividing the property into two 33 foot lots 
and also enquired as to whether or not it could be at some 
future date rezoned back to (C-1) Commercial. A member of the 
Zoning Planners staff advised that it would be possible to 
subdivide at the discretion of the Approving Officer. The 
Mayor advised that a future Council could consider rezoning it 
back to (C-1) , if reauested but doubted if this will be done 
because of the spot zoning aspect. 

MOVED by Aid. Cowie 

THAT the foregoing application by the Director of Planning 
be approved. 

- CARRIED UNANIMOUSLY 

2. Rezoning - N/E Corner East Pender 
Street and McLean Drive 


An application has been received from Mr. Eugene Paone on 
behalf of Alfred Horie Construction Company Limited to rezone 
the south half of Lot A, and north half of Lot A, Block 5, 
D.L. 183, located at 1505-1515 East Pender Street and 454-458 
McLean Drive 

FROM: (RM-3) Multiple Dwelling District 

TO: (M-1) Industrial District 
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• lezoning - N/E Corner East Pender 
l^treet and McLean Drive 


The Vancouver City Planning Commission and the Director 
of Planning recommended approval subject to the following 
•revised conditions: 

"1. The owner to formally dedicate the western 
8.5 feet of the south half of Lot A, and 
north half of Lot A, Block 5, D.L. 183 for 
street widening purposes as required by the 
City Engineer. 

2. Prior to the enactment of the By-law, the 

above-mentioned condition is to be complied 
with by November 20, 1976." 

Mr. Paone spoke in support of the application and made 
^reference to the dedication of the 8.5 feet, proposing that it 
only be dedicated when the street is to be widened. 

It was suggested to Mr. Paone by the Mayor that he conside 
dedicating the land now and leasing it back from the City. 

Mrs. H. Hooge spoke against the application and filed 
a brief in which the petitioners expressed concern on the traff 
situation on the 400 block McLean Drive. Mrs. Hooge also 
-referred to the condition of two houses on McLean Drive which 
aire derelict. Mr. Paone replied that the buildings in question 
v/ill be demolished within the next few days. 

MOVED by Aid. Cowie 

THAT the foregoing application by Mr. Eugene Paone be 
fipproved subject to the revised conditions recommended by the 
Director of Planning. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Boyce 

THAT the City Engineer report to Council on the traffic 
situation of the area on East Pender Street and McLean Drive 
in view of the concern expressed by the petitioners and 
:irs. Hooge including information on plans to widen the street. 

- CARRIED UNANIMOUSLY 

3. Text Amendnent to Comprehensive 

De velopment By-law - Crofton Manor 

An application has been received from Mr. N.B. Cook of the 
l-'.B. Cook Corporation Limited requesting text amendment to 
the (CD-I) Comprehensive Development By-law No. 4674 to add 
'Personal Care" as a permi.tted use with respect to Crofton 
Manor, 2 30G West 41st Avenue (Lot 1, Block 9, D.L. 2027). 

Council was advised that the drawings submitted with 
the application indicated a change in the East Wing from 
^8 sleeping units to 46 personal care units and a dining and 
] ounge area. There is no increase in the existing floor area. 

The Vancouver City Planning Commission and the Director 
of Planning both recommend approval. 

There was no one present who wished to speak for or 
against this application and, it was 

N:OVED by Aid. Bird 

THAT the foregoing application by Mr . N.B. Cook be 
approved . 

- CARRIED UNANIMOUSLY 
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4 . Text Amendments to Sign By-law #4810 

An application has been received from the Director of 
Planning proposing text amendments to the Sign By-law #4810 
for a number of areas in the City that have been rezoned since 
October 1974 to (CD-I) Comprehensive Development District, 
including the sign regulations for the (W.E.D.) West End District; 
(D.D.) Downtown District; newly created Commercial Districts; 
and consequential amendments. 

The Vancouver City Planning Commission and the Director 
of Planning both recommended approval. 

The Director of Planning further recommended that the 
following two sections of the draft by-law be amended: 

"1. Section 4 be deleted and the following be sub- 
stituted in lieu thereof: 

'4. Section 4 is further amended by adding the 
the words "and DD" immediately after the figure 
"CM" . 

2. Section 6 is deleted and the following sub- 
stituted in lieu thereof: 

'6. Schedule "B" is amended by deleting the 
words "and all CM" where they appear in 
Sections A(2), B(5)(a), B(5)(b) and B(5)(d), 
and substituting the words "CM-1 and DD." 

There was no one present who wished to speak for or 
against this application and, it was 

MOVED by Aid. Cowie 

THAT the foregoing application by the Director of 
Planning be approved including the recommended amendments. 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Boyce 

THAI the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Sweeney 
SECONDED by Aid. Boyce 

THAT the report of the Committee of the Whole be adopted 
and the Director of Legal Services be instructed to prepare 
and bring in the necessary amendments to the relevant by-laws. 

- CARRIED UNANIMOUSLY 


CO" 

■ '.i -.Jo 
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The Council adjourned at approximately 2:20 p.m. 


The foregoing are Minutes of the Special Council Meeting 
(Public Hearing) of September 28, 1976, adopted on 
October 5, 1976. 
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CITY OF VANCOUVER 

REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, October 5, 1976, in the Council Chamber, 
third floor. City Hall, cor,unencing at 2:00 p.m. 

PRESENT ; Mayor Phillips 

Aldermen Bird, Boyce, Cowie, Harcourt, 

Kennedy, Marzari, Rankin, Sweeney 
and Volrich 

CLERK TO THE COUNCIL ; D.H. Little 

PRAYER 

The proceedings in the Council Chamber were opened with 
prayer. 

ACKNOWLEDGEMENT 

The Mayor acknowledged the presence in the Council Chamber 
of students in Social Studies from the General Brock School, 
under the direction of their teacher, Mrs. Williams. 

'IN CAMERA' MEETING 

The Council was advised that there were matters to be 
considered 'In Camera' later this day. 

ADOPTION OF MINUTES 

MOVED by Aid. Bird, 
SnCONDED by Aid. Boyce, 

THAT the Minutes of the Regular Council Meeting of 
S(^ptember 28, 1976, and the Minutes of the Special Council 
Meeting (Public Hearing) of September 28, 1976, be adopted. 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Volrich, 
SECONDED by Aid. Bird, 

THAT this Council resolve itself into Committee of the 
Whole, Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 

UNFINISHED BUSINESS AND DELEGATIONS 

1. Crosstown Bus Via 

25th and 29th Avenues 

Council on August 24, 1976, resolved that the delegation 
request from the Conference of Local Area Councils Traffic and 
Transit Committee be approved. Council had before it a report 
of the City Manager dated September 20, 1976, on this matter in 
which he recommended 

(a) the concept of an additional east-west 'crosstown route 
on 25th Avenue be approved in principle. 

(b) Council direct the City Engineer to bring the matter before 
the Regional Transportation Commission if it is formed, 
requesting funding for the necessary works or, failing that, 
initiate discussions with B.C. Hydro towards implementation. 

Mr. Elgin Ruddell, representing the Conference of Local Area 
Councils Traffic and Transit Committee, spoke to his brief which 
was circulated. The brief set forth various arguments in favour 
of a crosstown bus via 25th and 29th Avenues. Mr. Ruddell also 
commented on the City Manager's report and requested that Council 
approve the recommendations contained therein. 

cont ' d. . . . 
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UNFINISHED BUSINESS AND DELEGATIONS (cont'd) 

Crosstown Bus Via 25th and 
29th Avenues (cont'd) 


MOVED by Aid. Bird, 

THAT the recommendations of the City Manager contained 
in his report dated September 20, 1976, be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Volrich 

THAT Council defer a decision on this matter in order 
to hear delegations at a Council evening meeting when convenient. 

- LOST 

(Aldermen Bird, Boyce, Kennedy, Marzari, Rankin and 
Sweeney opposed) 

The motion to defer having lost, the motion by Alderman 
Bird was put and CARRIED UNANIMOUSLY. 

2. Grant Appeal - 
Metro Communities Council 

Mrs. Frances McKinnon, Queen's Co-ordinator , Miss Vancouver 
Pageant Committee, appeared before Council to appeal Council's 
decision not to approve a grant to the Metro Communities Council. 
A brief was distributed which Mrs. McKinnon read to Council. 
The brief urged Council to reconsider its previous decision and 
approve the requested grant of $500.00 towards the cost of 
sending Miss Vancouver to the Miss Canada Pageant. 

MOVED by Aid. Volrich, 

THAT a grant in the amount of $500.00 to the Metro 
Communities Council be approved. 

- LOST NOT HAVING RECEIVED 
THE REQUIRED MAJORITY 

(Aldermen Harcourt, Kennedy, Marzari and the Mayor opposed) 

3. Cultural Grant Appeal - 
Vancouver Bach Choir 

Council on April 13, 1976, approved the recommendation of the 
Standing Committee on Finance and Administration dated March 25th, 
that a grant be made to the Vancouver Bach Choir in the amount of 
$750.00. 

Mr. C.S. Burtinshaw, President of the Vancouver Bach Choir, 
addressed Council and requested that Council reconsider its 
previous decision and approve a grant equal to the rental of 
the Queen Elizabeth Theatre for three performances of the 'Messiah' 
in December. 

MOVED by Aid. Marzari, 

THAT a grant equal to the rental of the Queen Elizabeth 
Theatre for one evening be approved for the Vancouver Bach Choir. 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 

4. B.C. Hydro - Bus 
Fare Increases 

Due to Alderman Rankin's absence from the Council meeting on 
September 28, 1976, the following motion of the Alderman was 
deferred to this meeting of Council. At the same meeting. Council 
agreed to hear a number of delegations on this item. 

MOVED by Aid. Rankin, 

THAT WHEREAS B.C. Hydro, through its Chairman, Mr. Robert 
Bonner, has announced a deficit in the bus operation; 

cont'd. . . . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

H . Control of Roof Signs 

The Board of Administration, under date of September 28, 
1970, submitted for information advice from the Director of 
Planning that he expects to report to the Council on this matter 
through the Board of Administration, at the meeting on 
October 6, 1970, pursuant to Council resolution of August 27, 1970. 

MOVED by Aid. Bird, 

THAT this information be received. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Adams, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOTIONS 

I. Establishment of Land for Highway Purposes 
(N/S Prior Street, East of Gore Avenue) 

MOVED by Aid. Bird, 
SECONDED by Aid. Sweeney, 

THAT WHEREAS the City of Vancouver is the registered owner 
of Lot C of Lot 19, Block 104, District Lot 196, Group One, New 
Westminster District, Plan 629; 

AND WHEREAS it is deemed expedient and in the public interest 
to establish a portion of the above-described lands for highway 
purposes ; 

THEREFORE BE IT RESOLVED that the following described portion 
of City-owned land be and the same is hereby established for 
highway purposes and declared to form and constitute a portion of 
highway; 

All that portion of Lot C of Lot 19, Block 104, District Lot 
196, Group 1, New Westminster District, Plan 629, described 
as follows: 

COMMENCING at the South-westerly corner of said Lot C; 

THENCE N 6° 30 ' W 13 feet following in the Westerly limit 
of said Lot C ; 

THENCE S 80° 48' E 39.52 feet more or less to intersection 
with the Easterly limit of said Lot C at a point 6.6 feet 
Northerly from the South-easterly corner of said Lot C; 

THENCE South 6.6 feet following in the Easterly limit of 
said Lot C to the South-easterly corner of said Lot C; 

THENCE West 37.54 feet more or less following in the Southerly 
limit of said Lot C to the point of commencement; 

The same as shown outlined red on plan prepared by A. Burhoe, 
B.C.L.S. dated September 18, 1970 and marginally numbered LF 5032. 


- CARRIED 
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UNFINISHED BUSINESS AND DELEGATIONS (cont'd) 

B.C. Ilyciro - Bus Fare 
Inen.^asc'S (cont'd) 

AND WHEREAS the Chairman has announced that this deficit 
will ha\'e to be met by higher bus fares; 

AND WHEREAS such increases in bus fares will obviously 
result Jn a loss of patrons on buses and, by reason of that, 
a reduction in services followed by more frequent use of the 
autc lobile ; 

THEREFORE BE IT RESOLVED THAT this Council vigorously 
urge B.C. Hydro and the Provincial Government to refrain 
from any increases in bus fares. 

- CARRIED UNANIMOUSLY 

(Mayor Phillips opposed) 

» 

(In view of the foregoing action and the delegation 
applications being supportive, the Council did not 
hear their represerptations ) 


5. Rental Accommodation for 
Fanilies with Children 

Duo. to Alderman Rankin's absence from the Council meeting 
on September 28, 19 76, his motion on the above subject was 
deferred to this meeting of Council. 

At this time. Council heard representations from the 
following delegations which had been previously approved: 

Mr. B. Eriksen, on behalf of the Downtown Eastside Residents' 
Association, read a brief from the Association which was 
circulated. The brief urged Council to approve Alderman 
Rankin's motion and suggested a number of specific points 
which might be included in the proposed Charter amendment. 

Mr. D. Stone, Vancouver Tenant Federation, submitted and 
read a brief which was circulated. The brief requested 
Council to seek amendment of both the Federal and Provincial 
Human Rights Codes to protect against discrimination for 
those seeking rental accommodation. In addition, it 
requested Council to seek amendments to the B.C. Landlord 
and Tenant Act for the same purpose. The organization also 
requested that all members of Council support the housing 
component of the current Five Year Plan. 

Mr. Peter Grant, Co-ordinator of the West End Housing 
Registry, read a brief circulated to Council on behalf 
of himself. Miss S. Currie, Community Worker and Miss 
Olivia Mott, Social Worker. He indicated that the West 
End Community Association Executive also supported the 
brief. The brief made the point that there is no protection 
for parents and children in the rental accommodation market. 
In a highly competitive rent market, people with children 
have the least chance of securing any accommodation at all. 

Mr. S. Jackson and Mr. J. Vance also addressed Council in 
support of Alderman Rankin's motion. 

Alderman Rankin requested and received permission to amend 
his motion to read as follows: 

MOVED by Aid. Rankin, 

THAT WHEREAS housing is a basic right of all people 
regardless of age, sex, nationality, etc.; 

AND WHEREAS rental accommodation is being denied by landlords 
to families with children where such accommodation is suitable for 
families ; 

cont ' d . . . . 
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UNFINISHED BUSINESS AND DELEGATIONS (cont'd) 

Rental Accoinmodat ion for Families 
with Children (cont'd) 


THEREFORE BE IT RESOLVED THAT 

(a) Vancouver City Council request a Charter Amendment 
to allow enactment of the following: 

'Occupancy of housing accommodation by adults and 
children is deemed an appropriate use where such 
housing was on the 1st day of January, 1975, or 
subsequent to that day, shared by at least one 
adult and one or more children, 

THAT: The Director of Legal Services draw up a 
By-law to implement this policy.' 

(b) The Director of Planning investigate and report back 
on areas of the City where it would be appropriate 
to require large rental developments to design and 
set aside a portion of these developments specifically 
for children. 

- CARRIED 

(Alderman Kennedy opposed) 

DELEGATIONS AND CITY MANAGER'S REPORTS (cont'd) 

Kitsilano Community Centre - 
ReqU'^st for Additional Funding 

On September 21, 1976, Council agreed to hear representations 
from the Kitsilano War Memorial Community Centre Association on 
the matter of additional funding for the Kitsilano Community 
Centre. Submitted was a report of the City Manager dated 
September 29, 1976, setting out the following options for 
Council's consideration: 

(1) allocate an amount of approximately $235,000 in the 
recreation facilities section of the 5 Year Plan to be 
used for renovation as set out in Option F (amended) 

(2) allocate $120,000 from the Kitsilano NIP budget (instead 
of the $170,000 allocated to Option F) to be used with 
the $70,000 available from the Park Board budget and the 
$25,00 from the Community Centre Association to make 
renovations only to the Community Centre. 

Mrs. May Brown, Chairman of the Park Board and Mr. E.F. 
Thrussell were both present for this item. Commissioner Brown advis 
Council that both the Park Board and the Kitsilano War Memorial 
Community Centre Association favoured option (1) in the report of 
the City Manager. 

MOVED by Aid. Volrich, 

THAT option (1) contained in the City Manager's report dated 
September 29, 1976, be approved. 
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- CARRIED UNANIMOUSLY 
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COmUNICATIONS OR PETITIONS 
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1 . Heritage Building Plaques 

In ci letter dated September 30, 1976 , the Secretary of 
the Vancouver Heritage Advisory Cominittee advised Council 
of the following resolution of the Heritage Advisory Committee: 

"THAT the Heritage Advisory Committee request a financial 
allocation from Council of $3,500 for heritage building 
plac]ues (for buildings now designated - $55 x 34 buildings - 
$2,000; for buildings which may be designated in the fall of 
1976 - $55 X 24 buildings - $1,500) and that the matter of 
the City Engineering Department undertaking the responsibility 
for the mounting of such plaques be submitted to Council for 
consideration. " 

When considering this communication. Council also noted a 
memorandum from the City Clerk advising of previous Council 
action in this matter. 

MOVED by Aid. Cowie, 

THAT a financial allocation of $3,500 to the Heritage 
Advisory Committee for purchase of heritage building plaques, 
be approved. 

- CARRIED UNANIMOUSLY 


2 . Gabriola Mansion 

The Secretary of the Vancouver Heritage Advisory Committee, 
in a letter dated September 30, 1976, advised of the following 
resolution of the Heritage Advisory Committee: 

"THAT the Heritage Advisory Committee write to City Council 
stating the Committee is pleased with the fact that Gabriola 
Mani^ion will be preserved but requesting that Council ensure 
the building is properly protected, including the installa- 
tion of a sprinkler system. " 

MOVED by Aid. Harcourt, 

THAT the communication of the Heritage Advisory Committee 
on Gabriola Mansion be received. 

- CARRIED UNANIMOUSLY 

3. Mini-Park on Vine Street 
at 7th Avenue 


The Kitsilano Neighbourhood House Board of Governors requested 
by letter of September 30, 1976, an opportunity to appear as a 
delegation on the Vine Street mini-park proposal when it is before 
Council on October 19, 1976. A similar request was received from 
the Kitsilano Local Area Planning Committee. 

MOVED by Aid. Kennedy, 

THAT the request of the Kitsilano Neighbourhood House Board 
of Governors and the Kitsilano Local Area Planning Committee to 
appear before Council as delegations, be approved. 

- CARRIED UNANIMOUSLY 

4. Resolution re Public Housing 
for Low and Moderate Income 
Families 


The Metropolitan Toronto Clerk requested Council to support 
the following resolution of the Metropolitan Council: 

"WHEREAS there is a continuing and growing need for public 
housing for low and moderate income families; and 

WHEREAS mortgage rates of 11-12 per cent make home 
ownership difficult for many citizens; and 


cont ' d 
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COMMUNICATIONS OR PETITIONS (cont'd) 


Resolution re Public Housing for Low 
and Moderate Income Families (cont'd) 

WHEREAS Canada, through its own Bank, ought to be able 
to finance public housing at a modest interest rate 
not to exceeding 6 per cent; 

THEREFORE BE IT RESOLVED THAT the Dominion Government be 
urged to undertake such financing for a first-time home 
owner with a maximum income of $18,000.00 to be determined 
by the said Government of Canada, with provision that the 
home may not be sold or otherwise disposed of during the 
20-year term of the mortgage without first compensating 
the Government at the normal interest rate, or some similar 
safeguard; 

AND THAT this Resolution be sent to the Prime Minister of 
Canada, the Hon. B. Danson, and all major cities in Canada." 

MOVED by Aid. Rankin, 

THAT Council support the above resolution of the Metropolitan 
Toronto Council. 

- CARRIED 

(Alderman Bird and the Mayor opposed) 

5. Rezoning of Cedar Cottage Area - 
Request for Deferral of By-law 

Mr. J.H. Wright, Custom Plastics, by letter of October 4, 
1976, requested that Council either defer approval of the Zoning 
and Development By-law which would approve the rezoning of 
several areas in Cedar Cottage, including the CD-I Comprehensive 
Development in the vicinity of East 22nd Avenue and Commercial 
Drive, to permit further discussion, or alternatively, Mr. Wright 
requested to appear before Council this day when the By-law was 
being considered. 

The Director of Legal Services advised Council that the 
Public Hearing on this rezoning had been concluded and if Council 
were to hear any delegations, it would constitute 

a reopening of the Public Hearing and would require re-advertising 
and a new Public Hearing. 

MOVED by Aid. Rankin, 

THAT the letter from Mr. J.H. Wright, Custom Plastics, be 
received and he be advised that Council cannot approve his 
request to appear as it would constitute a reopening of the 
previously held Public Hearing on the rezoning of the Cedar 
Cottage area. 

- CARRIED UNANIMOUSLY 

6. Stanley Park Entrance (Former 
Harbour Park Site) - Clean Up 
Funds 


Council had for consideration, the following communication 
from the Park Board dated October 4, 1976: 

The Park Board respectfully requests the City 
Council to provide $8,000 of funds for clean- 
up landscape work on the area where the buildings 
were just demolished north of Georgia Street 
and west of Denman Street. We urgently need 
the approval as work must be done this week if 
we wish to get some temporary grass growing. 
The objectives are to tidy the area, eliminate 
haphazard car parking and to control the dumping 
of debris. 

cont ' d 
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COMMUNICATIONS OR PETITIONS (cont'd) 

Stanley Park Entrance (Former 
Harbour Park Site) - Clean Up 
Funds (cont'd) 


We estimate that $10,000 is necessary for the 
work. We have found $2,000 from our unallocated 
park development funds but need the additional 
$8,000 from City Council. 

Your agreement is urgently requested. 

MOVED by Aid. Harcourt, 

THAT the request of the Park Board for an additional 
$8,000 for clean up funds for the former Harbour Park Site, 
be approved. 

(Amended) 

MOVED by Aid Cowie in amendment, 

THAT the following be added to Alderman Harcourt 's 
motion : 

"and that the Park Board be requested to explore as 
soon as possible, alternative proposals for the 
development of this site with maximum public input 
being obtained. 

- CARRIED 

(Aldermen Bird and Harcourt opposed) 

The amendments having carried the motion, as amended and 
reading as follows, was put and CARRIED UNANIMOUSLY 

"THAT the request of the Park Board for an additional 
$8,000 for clean up funds for the former Harbour Park 
Site, be approved, and that the Park Board be requested 
to explore as soon as possible, alternative proposals 
for the development of this site with maximum public 
input being obtained ." 

(Underlining denotes amendment) 


The Council recessed at 3:45 p.m. and following an 'In Camera' 
meeting in #3 Committee Room, reconvened at 4:10 p.m. 


CITY MANAGER'S AND OTHER REPORTS (cont'd) 

A. MANAGER'S GENERAL REPORT 
OCTOBER 1, 1976 


Works & Utility Matters 
(October 1, 19 76) 

The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Closure of Portion of Woodland Drive and the 
Lane West of Woodland Drive between 14th and 
15th Avenues 

CI. 2: Closure of Foster Avenue between Melbourne 

Street and Aberdeen Street 
CI. 3: Tender - 53,000 GVW Trucks 

Closure of Portion of Woodland Drive 

and Lane U^est of Woodland Drive 

between 14th and 15th Avenues (Clause 1) 

MOVED by Aid. Bird, 

THAT all that portion of Woodland Drive and the lane west 
of Woodland Drive shown outlined and hatched on plan marginally 
numbered ].F 7833 be closed, stopped up and placed in the care and 
custody oJ; the Board of Parks and Recreation subject to the 
following conditions: cont'd.... 


^ 'A no 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Works Utility Matters 
(October 1, 1976) (cont'd) 

Closure of Portion of Woodland Drive and 
Lane West of Woodland Drive between 14th 
and 15th Avenues (Clause 1) (cont'd) 


(a) If future development of the park recjuires the 
removal or relocation of existing utilities, the 
cost for such removal or relocation to be borne 
by the Park Board. 

(b) All cost to effect the physical closing of the 
street to be to the Park Board account. 


(Amended) 


MOVED by Aid. Boyce in amendment, 

FURTHER THAT the value of the lane be set at a nominal amount 
subject to the closed road and lane being returned to the 
street system when they are no longer used for park purposes. 


- CARRIED 

(Alderman Bird and the Mayor opposed) 


The amendment having carried, the motion, as amended and 
reading as follows was put and CARRIED UNANIMOUSLY 

"THAT all that portion of Woodland Derive and the lane west 
of Woodland Drive shown outlined and hatched on plan 
marginally numbered LF 7833 be closed, stopped up and 
placed in the care and custody of the Board of Parks and 
Recreation subject to the following conditions: 

(a) If future development of the park requires the removal 
or relocation of existing utilities, the cost for such 
removal or relocation to be borne by the Park Board. 

(b) All cost to effect the physical closing of the street 
to be to the Park Board account.; 

FURTHER THAT the value of the lane be set at a nominal 
amount subject to the closed road and lane; being returned 
to the street system when they are no lon<jer used for 
park purpose sT" 


(Underlining denotes amendment) 

Closure of Foster Avenue between 
Melbourne and Aberdeen Streets (Clause 2) 

MOVED by Aid. Bird, 

THAT all that portion of Foster Avei.ue between Melbourne 
Street and Aberdeen Street be closed, stc'pped up and placed in 
the care and custody of the Board of Parks and Recreation with the 
value being set at a nominal amount, subject to the following 
conditions : 

(a) All costs to relocate existing utilil ies (if 
required in the future) to be borne by the 
Park Board. 


(b) The closed road to be returned to the street 

system when it is no longer used for park purposes. 


- CARRIED UNANIMOUSLY 


Tender - 53,000 G.V.W. 
Trucks (Clause 3) 


MOVED by Aid. Harcourt, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 
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CITY riANAGER'S AND OTHER REPORTS (cont'd) 


Bu-i iiUmj Planninq Matters 
(Ocl ober 1, l-)76) 

The Council considered this report which contains six 
clauses identified as follows: 

CI. 1: Letter Received from Marpole-Oakridge Area 

Council requesting a Planner in the Marpole- 
Oakridge Area 

CI. 2: Amending Schedule E - Building Lines - Part II 

to Include Joyce Street between Euclid Avenue 

and East 41st Avenue 
CI. 3: D.P.A. - Finnish Canadian Rest Home - 2288 

Harrison Drive 
CI. 4: Kitsilano N.I. P. - Mini-Park on Arbutus at 

4th Avenue 

CI. 5: Rezoning Application - Gabriola Mansion 
CI. 6: C-2 Text Changes/Public Information Meeting 


Clauses 1, 3 and 4 

MOVI'^D by Aid. Volrich, 

THAT Clause 1 be received for information and the 
recommendations of the City Manager contained in Clauses 
3 and 4 be approved. 

- CARRIED UNANIMOUSLY 

(Alderman Bird opposed to Clause 4) 


Vico-Chairman - Standing Committee 
on Planning and Development 


The Mayor recommended that Alderman Cowie be appointed as 
VicG-Chairman of the Standing Committee on Planning and Develop- 
ment. 

MOVED by Aid. Boyce, 

THAT the appointment of Alderman Cowie as 
Vice-chairman of the Standing Committee on Planning and 
Development be approved. 

- CARRIED UNANIMOUSLY 


Amending Schedule E - Building Lines - 
Part II to Include Joyce Street between 
Euclid Avenue and East 41st Avenue (Clause 2) 

MOVIID by Aid. Volrich, 

THAT this Clause be received and the whole matter be 
referred to a Public Hearing. 

- CARRIED UNANIMOUSLY 

Rezoning Application - 
Gabriola Mansion (Clause 5) 

MOVKD by Aid. Harcourt, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 


cent ' d. 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Building & Planning Matters 
(October 1, 1976) (cont'd) 

C-2 Text Changes/Public Information 
Meeting (Clause 6) 


MOVED by Aid. Volrich, 
THAT 

(1) The Public Hearing on this matter, scheduled for 
October 19th, be postponed and that a third Public 
Information Meeting be scheduled. 

(2) All affected property owners be individually notified 
by letter of this third meeting and of the subsequent 
Public Hearing. This will involve an expenditure of 
$2,520.00 from the Planning Department's notification 
budget . 

- CARRIED UNANIMOUSLY 

Licenses & Claims Matters 
(October 1, 1976) 


Dog License Fees 
(Clause 1) 


MOVED by Aid. Marzari, 

THAT the recommendation of the City Manager contained 
in this Clause be approved. 

- CARRIED UNANIMOUSLY 

(Alderman Sweeney wished to be recorded as opposed 
to recommendation (a) contained in this Clause) 


Finance Matters 
(October 1, 1976) 

The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Investment Matters ( Various Funds) July, 1976 
CI. 2: Investment Matters (Various Funds) August, 1976 
CI. 3: Champlain Villa Day Care Centre - Grant Request 

Clauses 1 and 2 

MOVED by Aid. Volrich, 

THAT the recommendations of the City Manager contained 
in Clauses 1 and 2 be approved. 

- CARRIED UNANIMOUSLY 

Champlain Villa Day Care 

Centre - Grant Request (Clause 3) 

MOVED by Aid. Volrich, 

THAT a grant to the Champlain Villa Day Care Centre 
equivalent to property taxes for 1976 be approved, and that 
the Centre be requested to submit a financial statement to 
the Director of Social Planning. 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORIT 
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CITY rmNAGER'S AND OTHER REPORTS (cont'd) 

Personnel Matters 
(October 1, 1976) 

Personnel Regulations - Superannuation, 
Retirement & Over-Age Pension Plan 
(Clause 1) 


MOVED by Aid. Bird, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 

B. Procedure for Development of 
Phase 2, Area 6, False Creek 

MOVED by Aid. Harcourt, 

THAT the recommendation of the City Manager contained in 
his report dated September 28, 1976, be approved. 

- CARRIED 

(Aldermen Kennedy and Sweeney opposed) 

C. Kitsilano Community Centre - 
Request for Additional Funding 

For Council action on this report, see page 4. 

D. Rezoning Application - N/S 
2800 Block East 2nd Avenue 

MOVED by Aid. Harcourt, 

THAT the recommendation of the City Manager contained in 
his report dated September 30, 1976, be approved. 

- CARRIED UNANIMOUSLY 

E. Family Housing - 

8600 Block Osier Street 

MOVED by Aid. Harcourt, 

THAT Council indicate to the developer that the City is 
prepared to undertake this project only on the understanding 
that there is no cost to the City. 

- CARRIED UNANIMOUSLY 

F. Labour Negotiations - 
G. V. R. D. 


MOVED by Aid. Harcourt, 

THAT the recommendation of the City Manager contained in 
his report dated October 4, 1976, be approved, subject to the 
City Manager rewording item 2 in 'Obligations of Participating 
Members' in Appendix A attached to his report. 


01 PA 
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- CARRIED UNANIMOUSLY 
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CIT"^ MANAGER'S AND OTHER REPORTS (cont'd) 
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I. Ri port cf Standing Committee 
oi Community Services, « 
Si'ptember 21, 1976 

The Council considered this report which contains three 
clauses identified as follows: 

C] . 1: Ratification of Chairman's Authorization for 
the Sale of Surplus Furniture and Equipment 
to a Non-Profit Organization 
Ci. 2: Dial-A-Dietitian Service - Grant Request 
CI. 3: New City Zoning By-law Designation for Halfway 
Houses, Group Houses and Related Facilities 

Clauses 1, 2 and 3 

MOVED by Aid. Rankin, 

THAT the resolution of the Committee contained in Clause 1 
be approved and the recommendations of the Committee contained 
in Clauses 2 and 3 be approved. 

- CARRIED UNANIMOUSLY 

(Clause 2 was Carried Unanimously and by the Required 
Maijority ) 


II. Report of Standing Committee 
on Planning and Development, 
September 23, 1976 


The Council considered this report which contains four 
clauses identified as follows: 

CI. 1: D.P.A. - North Foot Cassiar Street - Alberta 
Wheat Pool 

CI. 2: Musqueam Indian Band Request for Exclusion from 

the Agricultural Land Reserve 
CI. 3: Parkade Security - Design Guidelines and Standards 
CI. 4: Charles/Adanac Area - Disposition of Personal Care 

Facility Site 

Clauses 1, 2, 3 and 4 

MOVED by Aid. Kennedy, 

THAT Clauses 1 and 2 be received for information and the 
recommendations of the Committee contained in Clauses 3 and 4 
be approved. 

- CARRIED UNANIMOUSLY 

(Alderman Volrich requested to be excluded from voting on 
Clause 2 as his firm represents the Musqueam Indian Band 
from time to time.) 


COmiTTEE OF THE WHOLE 

MOVED by Aid. Volrich, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Volrich, 
SECONDED by Aid. Harcourt, 

THAT the report of the Committee of the Whole be adopted. 


- CARRIED UNANIMOUSLY 
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MOTIONS (cont'd ) 

2. Beautif ication of Median Highway 401 
Centre Boulevard Boundary Road 


On September 22nd Notice was called on the following motion 
which was put this day and dealt with as follows: 

MOVED by Aid. Wilson, 
SECONDED by Aid. Sweeney, 

THAT the matter of beautif ication of the median strip of 
Highway 401 between Boundary Road and Cassiar Street, together 
with the centre boulevard of Boundary Road from Burrard Inlet 
to the Eraser River be referred to the Standing Committee on 
Planning and Development for consideration and report. 

- LOST 


The Council recessed at 12:00 noon to reconvene in open session 
at 2:00 p.m. 

The Council reconvened at approximately 2:00 p.m., in the Council 
Chamber, His Worship the Mayor in the Chair and the following 
members present: 

PRESENT : His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 
Hardwick, Linnell, Phillips, 
Rankin, Sweeney and Wilson 

COMMUNICATIONS OR PETITIONS (cont 'd ) 

3. Grant: Floral Beautif ication 

Highway 401 between Chilliwack and Vancouver 

On September 22nd the Council considered a request from 
Mr. Harold J. Merilees, M.L.A., that the Council consider making 
a grant of $500 in cooperation with other groups to provide 
floral beautif ication on the median of Highway 401, between 
Chilliwack and the City of Vancouver which would assist in 
celebrating in 1971 the 100th Anniversary of British Columbia. 
The Council did not take action to approve the request; therefore, 
a further letter was received this day from Mr. Merilees asking 
the Council 's re-consideration. 

MOVED by Aid. Wilson, 

THAT a grant of $250 be approved for this purpose. 

- LOST 

MOTIONS (cont 'd ) 

3 . Prohibition of Stationary Election Signs 

On September 22nd Notice was submitted on the following 
motion which was dealt with this day as follows: 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Wilson, 

THAT WHEREAS Vancouver City Council has indicated a sincere 
desire to combat pollution in the City of Vancouver; 

AND WHEREAS visual pollution is equally as offensive as 
other forms of environmental pollution; 

THEREFORE BE IT RESOLVED THAT Sign By-law No. 2341 be 
amended so as to prohibit the erection of all forms of stationary 
election signs in all residential areas in the City of Vancouver. 


cont 'd , 
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BY-LAWS 


1, BY-LAW TO AMEND BY-LAW NO. 35 75, 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW (Cedar Cottage Area) 


MOVED by Aid, Cowie 
SECONDED by Aid, Rankin 

THAT the By-law be introduced and read a first time, 

- CARRIED 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments, 

MOVED by Aid, Bird (in amendment) 
SECONDED by Aid, Kennedy 

THAT section '(c)' be deleted from this By-law, 

- LOST 

(Aid, Cowie, Harcourt, Marzari, Rankin and Volrich opposed) 

There being no further amendments, it was 

MOVED by Aid. Cowie 
SECONDED by Aid. Rankin 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law, 

- CARRIED 

(Aid, Bird, Boyce and Kennedy opposed) 

(Alderman Sweeney and the Mayor were excused from voting 
on this By-law) 


2, BY-LAW TO AMEND BY-LAW NO, 3 575, 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW (False Creek - Area lOA & 
Area 6, Phase 2) 


MOVED by Aid, Harcourt 
SECONDED by Aid. Rankin 

THAT the By-law be introduced and read a first time, 

- CARRIED 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid, Harcourt 
SECONDED by Aid, Rankin 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law, 

- CARRIED 

(Aid, Kennedy and Sweeney opposed) 


Regular Council, October 5, 1976 


14 


BY-LAWS (Cont'd) 


3. BY-LAW TO ADOPT AN AREA DEVELOPMENT 
PLAN. (Area lOA, False Creek) 

MOVED by Aid. Harcourt 
SECONDED by Aid. Rankin 

THAT the By-law be introduced and read a first time. 

- CARRIED 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Harcourt 
SECONDED by Aid. Rankin 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED 


(Aid. Kennedy and Sweeney opposed) 


4. BY-LAW TO ADOPT AN AREA DEVELOPMENT 
PLAN (Area 6, Phase 2, False Creek) 

MOVED by Aid. Harcourt 
SECONDED by Aid. Rankin 

THAT the By-law be introduced and read a first time. 

- CARRIED 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Harcourt 
SECONDED by Aid. Rankin 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED 

(Aid. Kennedy and Sweeney opposed) 


5. BY-LAW TO AMEND BY-LAW NO. 4722, 
BEING THE URBAN DESIGN PANEL 
BY-LAW 


MOVED by Aid. Kennedy 
SECONDED by Aid. Bird 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Kennedy 
SECONDED by Aid. Bird 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 


- CARRIED UNANIMOUSLY 
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MOTIONS 

A. Allocation of Land for Lane 

Purposes (1629-31 Yew Street) 

MOVED by Aid. Marzari 
SECONDED by Aid. Volrich 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for lane purposes, the following described lands: 

North 2 feet of Subdivision "D" of Lots 11 and 12, Block 
203, District Lot 526, Plan 4006, the same as shown out- 
lined red on plan prepared by G. Girardin, B.C.L.S., dated 
September 23, 1976, and marginally numbered LF 7908, a 
print of which is hereunto annexed. 

(1629-31 Yew Street); 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes, and declared to form and constitute portions of 
lane . 

- CARRIED UNANIMOUSLY 


ENQUIRIES & OTHER MATTERS 

Parking Lots in the 
False Creek Area. 

Alderman Harcourt circulated a letter from Mrs. 

G.E. Dalmann relating to a letter 
which she had received from 
Imperial Parking Limited advising 
that the City has rejected their 
application for a permit to 
continue the use of the parking 
lot bounded by Broadway, Ash and 
Eighth Avenue. Apparently the 
new zoning for False Creek does 
not allow parking lots, and all 
must be closed as existing permits 
expire. Mrs. Dalmann requested 
Alderman Harcourt investigate this 
matter as the loss of this parking 
lot will severely affect people 
who work in the Fairmont Building, 
Vancouver General Hospital and 
other facilities in the vicinity. 
Alderman Harcourt requested a 
report from the City Manager on 
this matter. The Mayor so directed 
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ENQUIRIES & OTHER MATTERS (Cont'd) 
Hallowe'en Celebration 

Alderman Sweeney queried whether any consideration 

had been given by the Mayor to 
moving the Hallowe'en celebration 
from Sunday, October 31st to 
Saturday, October 30th, 1976. 
The Mayor advised that he had 
received some enquiries on this 
matter but he did not consider 
it necessary to move the celebra- 
tion of Hallowe'en from Sunday to 
the preceding Saturday. 


Transit Changes in the 
South Vancouver Area 

Alderman Marzari advised that she had received 

letters from residents in the 
Champlain Heights area and other 
areas served by buses using the 
Joyce Street Loop, and concern 
was expressed about proposed 
changes in bus routes in the 
South Vancouver area. The 
Alderman requested a report to 
the next meeting of Council, from 
the City Engineer on this issue. 
The Mayor so directed. 


The Council recessed at 5.35 p.m. 


The foregoing are Minutes of the Regular Council Meeting 
of October 5, 1976, adopted on October 19, 1976. 


Manager's Report, October 1, 1976 


WORKS AND UTILITY MATTERS 
CITY ENGINEER'S REPORT 

RECOMMENDATION AND CONSIDERATION : 

1. Closure of Portion of Woodland Drive and the Lane West of Woodland Drive 
Between 14th and 15th Avenues - Blocks 170 and 171, D.L. 264A Clark Park 

The City Engineer reports as follows: 

"The Board of Parks & Recreation has requested the closure of portion of 
Woodland Drive and the lane west of Woodland Drive between 14th and 15th Avenues 
in order to extend the existing park site westerly. The lane is presently closed 
and used as part of the park area west of Woodland Drive. 

There are two privately owned lots at the southwesterly corner of 14th and 
Woodland Drive (Lots 14 and 15) that still require street and lane access. 

The portion of Woodland Drive to be closed contains underground and overhead 
utilities. If they are to remain, an easement will be required over the closed 
portion of street. If at any time the utilities are to be relocated, all costs 
to relocate would be chargeable to the Park Board. 

The people in the area (approximately 80) have been canvassed regarding the 
proposed closure of the street and lane. The returns have shown the 20 are in 
favour and 8 are against the closure. 

I RECOMMEND that all that portion of Woodland Drive and the lane west of 
Woodland Drive shown outlined and hatched on plan marginally numbered LF 7833 
be closed, stopped up and placed in the care and custody of the Board of Parks & 
Recreation subject to the following conditions: 

(a) If future development of the park requires the removal or relocation of 
existing utilities, the cost for such removal or relocation to be borne by 
the Park Board. 

(b) All cost to effect the physical closing of the street to be to the Park 
Board account. 

Council Consideration 

Present policy is for City lands placed in- the care and custody of the Park 
Board are acquired by the Board paying the market value of the property. The 
Supervisor of Property & Insurance advises that the market value of the lane 
and street to be closed is $211,980 based on the current market value rate of 
$7.50 per square foot for single family lands. This is a matter for Council's 
Consideration. 

If the value of the closed street and lane is to be a nominal amount, it is 
then further recommended that the following additional condition be made: 

(c) The closed road and lane to be returned to the street system when they are 
no longer used for park purposes." 

The City Manager RECOMMENDS the foregoing recommendations of the City Engineer 
be approved and refers the matter of market value to Council for CONSIDERATION. 


2. Closure of Foster Avenue between Melbourne Street and Aberdeen Street 
Adjacent to Lot 4. Block 8, D.L. 36 and 49. Plan 1678 

The City Engineer reports as follows: 

"On July 13, 1976, Council approved a proposed park development which included 
Foster Avenue between Melbourne Street and Aberdeen Street subject to the City 
Engineer agreeing to the closure of this portion of Foster Avenue. 

Foster Avenue is not open to vehicular traffic between Melbourne and Aberdeen 
Streets. 


Cont'd . . . 
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(WORKS - 2) 


The portion of Foster Avenue to be closed contains a 66-inch diameter G.V.R.D. 

sewer and a pole line. An easement will be required to contain them. If any time 

these utilities require relocation, all costs to relocate would be chargeable to 
the rark Board . 


Of the 50 residents canvassed for their opinion regarding the proposed closure 
of Foster Avenue for use as park, there were 17 replies - 14 in favour and 3 
against the closure. 

I RECOMMEND that all that portion of Foster Avenue between Melbourne Street and 
Aberdeen Street be closed, stopped up and placed in the care and custody of the 
Board of Parks & Recreation subject to the following conditions: 

(a) All costs to relocate existing utilities (if required in the future) to 
be borne by the Park Board. 

Council Consideration 

Present policy is for City lands placed in the care and custody of the 
Park Board are acquired by the Board paying the market value of the property. 
The Supervisor of Property & Insurance advises that the market value of the 
portion of street to be closed is $105,930 based on the the current market 
value rate of $7.50 per square foot for single family lands. This is a matter 
of Council's Consideration. 

If the value of the closed street and lane is to be a nominal amount, it is 
then further recommended that the following additional condition be made: 

(b) The closed road to be returned to the street system when it is no longer used 
for park purposes." 

The City Manager RECOMMENDS the foregoing recommendations of the City Engineer 
be approved and refers the matter of market value to Council for CONSIDERATION. 


RECOMMENDATION : 

3. Tender No. 39-76-8 - 53,000 G.V.W. Trucks 
The City Engineer and the Purchasing Agent report as follows : 

"Tenders for the above were opened on August 30, 1976 and referred to the 
City Engineer and Purchasing Agent for report. 

A working copy of the tabulation is on file in the Office of the Purchasing 
Agent. 

Funds for these purchases are provided in the Account for the Purchase of 
Additional Trucks and Heavy Equipment (P.A.T.H.E. ) . 

Ten bids were received. 

Bid No. 1 - Pacific G.M.C. - $24,040.00 

This bid meets specifications but is not being recommended for the following 
reasons : 

(a) The optional cost for rubber block suspension is $1,000 for this 
Bidder's unit and is a no-charge item on the recommended unit. 
This type of suspension is a very desirable option as it is 350 
pounds lighter than the suspension specified. The extra $1,000 
would raise the cost of this bid above the recommended bidder. 


(b) A 16,000 pound rated front axle is offered as specified, however 
an 18,000 pound front axle is offered with the recommended unit. 
As the front axle is going to be consistently loaded to 16,000 
pounds or more, it is desirable to have the heavier duty axle. 

Bid No. 2 - Atlantic Truck Manufacturing - $24,948.00 

We RECOMMEND acceptance of the bid (Bid No. 2) to offer the best value to the 
City of Vancouver for six SCOT model A2HD tandem axle trucks at a total cost of 
$150,550.80 ($24,948.00 each plus $69.30 for optional air cleaner plus $74.25 for 
optional front tires) plus 7% P.S.T." 

The City Manager REC(M4ENDS that the above recommendation of the City 
Engineer and the Purchasing Agent be approved. 

FOR COUNC/L ACTION SEE PAGE{S)lhO^ /h[ 
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BUILDING & PLANNING MATTERS 

INFORMATION 

-1 . Letter Received from Marpole-Oakridge Area Council 
Requesting a Planner in the Marpole-Oakridge Area 

The Director of Planning reports as follows: 

"The attached letter, dated August 12, 1976, addressed to the Mayor and Council 
was received from Mr. Enrico Diano, Chairman of the Marpole-Oakridge Area Council. 
Mr. Diano stresses the need for a coherent approach to planning in the Marpole- 
Oakridge Area and requests one planner to be assigned to Marpole-Oakridge to 
deal specifically with problems in this area. 

In a report to Council, October 21, 1975, dealing with the 1975 Neighbourhood 
Improvement Program (N.I.P.), it is noted that Marpole-Oakridge was designated 
as one of the priority areas for local area planninq. However, in view of the 
fact that Marpole-Oakridqe is not eliqible for assistance through the provisions 
of the Neighbourhood Improvement Program, and all local area planning programs 
(excluding Champlain Heights) operating at the moment are being conducted 
through the availability of N.I. P. funds, the Planning Department indicated that 
they will continue to monitor planning and development issues and provide limited 
assistance to this area with existing in-house staff. It was noted, however, 
that this will be a minimum service and would not approach the level of service 
provided through a local area planning program. 

The Planning Department has some twenty-eight persons involved in area 
planninq, nine of these are professional planning positions and nineteen of them 
are stenographers. Planning Assistants and R.R.A.P. Promoters. All but ten of 
these positions are contingent upon N.I. P. funds. With the present allocation 
of staff resources, only one Planner is available to take items on of a project 
nature in Marpole (i.e. Super Valu proposal at 70th Avenue and Grarville Street) 
in addition to his other duties which include Champlain Heights and the Fraser 
River Recreation Study. Further, it is envisaged that staff freed from planning 
activities in Kitsilano and Grandview-Woodland will have to be redirected into 
N.I. P. projects in 1977 (i.e. Hastings-Sunrise and Kensington). 

The Director of Planning has reported to City Council on the planning issues in 
the Marpole area on a number of occasions and believes that a local area planning 
program is required in order to develop, in consultation with the people of the 
area, a consolidated plan. 

The issues that we feel need to be addressed include environmental effects 
resulting from traffic flow from bridge heads, viability of commercial and 
industrial development, land use and zoning patterns, etc. 

Without altering the work program or adding additional staff, the Department 
is unable to extend its services to provide a local area planning program in 
Marpole-Oakridge at this time.'* 

The city Manager submits the foregoing report for the INFORMATION 
of City Council. 


RECOMMENDATION 

2. Amending Schedule E - Building Lines - Part II to 
Include Joyce Street between Euclid Avenue and 
East 41st Avenue 


The Director of Planning and the City Engineer report as 
follows : 

"On January 25, 1973, the Director of Planning 

submitted an application to amend the Zoning 

and Development By-Law No. 3575 for the purpose of: 
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'amendint; Schedule E - Building Lines - 
Part II - to establish building lines on both 
sides of Joyce Street from approximately 
East 29th Avenue to approximately East 41st 
Avenue to provide an ultimate street width 
of 80 feet as shown on the plan prepared by 
the City Engineer #L370. ' 

BACKGROUND 

Since January 25, 1973^ the Director of Planning has 
had an application on file to amend the text of the 
Zoning and Development By-Law Number 3575* whereby 
Schedule E is amended to establish building lines on 
both sides of Joyce Street from East 29th Avenue to 
East 41st Avenue to provide an ultimate street width 
of 60 feet as shown on the plan prepared by the City 
Engineer . 

Since that time there has been a continuing discussion 
regarding the building line at this location and at 
the April 6, 1973* meeting of the Technical Planning 
Board, the City Engineer informed the Board that his 
department had not ascertained whether or not a building 
line was needed on Joyce Street. 

On September 11, 1975, the Planning Department asked 
the City Engineer to inform them whether or not the 
application to amend Schedule E - Building Lines - Part 
II on Joyce Street should be carried forward. 


CITY ENGINEER 

The City Engineer responded as follows to the Director of 
Planning in the memorandum received on July 5, 1976: 

'I refer to your memorandum of September 11, 1975* 
regarding the proposed Building Line on Joyce Street. 

Joyce Street from 29th Avenue to 41st Avenue is an 
arterial street in the City street system. The 
street is currently developed with curb and gutter 
and a 4-lane pavement on a street allowance that varies 
from 66 feet to 80 feet. 

The future role and function of Joyce Street has 
been reviewed and it is our conclusion that a 4- 
lane pavement will provide adequate traffic service 
for many years. 

It will not be necessary to establish a building 
line on Joyce Street between 29th and Wellington 
Avenues . 

There is an established building line (to provide an %0 ft. 
allowance) on Joyce Street between Wellington Avenue and the 
lane north of Euclid Avenue and an 80 ft. allowance exists 
between Euclid Avenue and the lane north. 

However, left-turns at Kingsway for circulation and on a 
route basis are beneficial. At the present time, left 
turns are not prohibited. 
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Rather than prohibit these left turns when volumes increase, 
? t, wl LI be de'si^pble to construct a left-turn bay on Joyce 
Street on either side of Kingsway. An 80 ft. street 
allowance is required for 4 lanes plus a left-turn bay. 
Approximately 60% of the required widening between Euclid 
and 4lst Avenues has been obtained. 

Accordingly it is recommended that a building line be 
established on Joyce Street between Euclid and 4lst Avenues 
to provide an ultimate 80 ft. street allowance. Plan LDI515 
showing the building line and description, are attached. 
Please arrange for this building line being advanced for 
Council consideration.' 

(Refer to Appendix A for Plan LD 1515 and the verbal 
description.) 

The Vancouver City Planning Commission at its meeting on 
September 1, 1976 concurred with the recommendation of the 
Director of Planning and the City Engineer. 

RECOMMENDATION ; The Director of Planning and the City Engineer 
recommend that the building line on Joyce Street, as described 
in Appendix A, be approved and the whole matter referred to a 
Public Hearing. " 

The City Manager RECOMMENDS that the foregoing recommendation 
of the Director of Planning and the City Engineer be approved. 

3. Finnish Canadian Rest Home - 2288 Harrison Drive 
Development Permit Application #74619 

The Director of Planning reports as follows: 

"Mr. V. Heino on behalf of the Finnish Canadian Rest Home, has filed 
Development Permit Application #74619 to construct an addition to 
the existing Rest Home to provide a swimming pool, sauna and whirl- 
pool . 

This site is located north of South East Marine Drive between Victoria 
Drive and Rosedale Drive (Appendix I). 


City Council at a Public Hearing on April 17, 1961 approved the rezoning 
of this site from RS-1 One Family Dwelling District to CD-I Comprehensive 
Development District to permit the construction of the Finnish Canadian 
Rest Home. The floor space ratio was restricted to a maximum of 0.50 
by resolution of City Council. 

PRESENT SITUATION 

The current application is to construct a 1,974 sq. ft., one storey 
addition to provide a swimming pool, sauna and whirlpool for the 
existing Rest Home. This addition would increase the floor space 
ratio to 0.513. 


HISTORY 


Proposed 

Permitted at 0.50 


65,350 so. ft. 
63,336 "■ " 


Exceeded by 


2,014 


II 


II 
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Several of the new District Schedules of the Zoning & Development By-law 
recently approved by City Council permit the exclusion of recreational 
amenity areas such as swimming pools, saunas, etc. from the floor space 
ratio calculations. It is considered that the proposed addition and use 
would be beneficial to the occupants of the Rest Home and could be treated 
in a similar manner. 

The Director of Planning recommends approval to the development permit 
application and recommends that the maximum floor space ratio permitted 
by resolution of City Council be increased to 0.52 from 0.50, thereby 
permitting the construction of approximately 1,974 sq. ft. one storey 
addition containing swimming pool, sauna and whirlpool, to the existing 
Rest Home. " 

The City Manager RECOMMENDS that the recommendation of the 
Director of Planning be approved. 


4. Kitsilano Neighbourhood Improvement Program: 
Mini-Park on Arbutus at 4th Avenue 


The Director of Planning and City Engineer report as follows: 

"On June 15, 1976 City Council approved the recommendation in the City Engineer's 
report on the 'proposed Arterial Street Plan' for Kitsilano's Apartment Area. 
The section of this report entitled 'Local Streets' stated, in part: 'In 
accordance with the Apartment Area Plan, Arbutus Street should be designated 
as a collector from Broadway to 4th Avenue, with an ultimate 32' pavement 
width; the signal at 4th and Arbutus would be upgraded from a pedestrian signal 
to a full vehicular signal. This section of street would continue to carry 
some through traffic; curb modifications similar to those installed in the West 
Broadway beautification project will be considered on Arbutus at Broadway 
and at 4th Avenue, the latter to be funded under the Kitsilano NIP, in order 
to limit the penetration of through traffic. 

One of the priorities in the Kitsilano Neighbourhood Improvement Program Concept 
Plan (adopted by City Council on April 26, 1976) is the provision of rest areas. 
It is intended that such rest areas be located on natural pedestrian routes and 
preferably on or at the top of the hill leading up from Kitsilano Beach. 

Because of the traffic light at 4th and Arbutus, and Broadway and Arbutus, and 
the trees which have been planted on Arbutus (paid for with NIP funds) Arbutus 
is acting as a major pedestrian route through this section of Kitsilano. A 
rest area at the top of the hill on Arbutus (i.e. at 4th Avenue) would enable 
pedestrians (especially senior citizens) the opportunity of a rest after 
climbing up the hill. This location is also very near the top of the hill going 
up 4th Avenue. 

To prevent the collector role of Arbutus Street continuing northward, an off- 
setting of the roadway just north of 4th Avenue is proposed. This off-set 
will discourage the through movement on Arbutus across 4th Avenue. However, 
the misalignment across the intersection may create an accident situation. If 
such a situation develops, it would be necessary to install prohibitive signing 
to prevent the through movements and allow only left and right turns from Arbutus 
to 4th Avenue. Prohibition of the through movements will eliminate through non- 
local traffic, but it will also affect local residents on or adjacent to Arbutus 
north of 4th Avenue wishing to use Arbutus south of 4th to go to say, Kerrisdale. 
Through movement by emergency vehicles will be possible. Planning staff have 
designed a small rest area mini-park on the extra boulevard area created 
by the off-setting. 

The estimated cost of construction is $15,000. Annual maintenance of the 
mini -park will be $600 to $700 (1976 dollars). 

The Kitsilano Citizens Planning Comnittee has reviewed this proposal and 
recommends that sufficient funds from the NIP budget be allocated to complete 
construction of this project. The Kitsilano Site Office Co-ordinator and 
CMHC concur with the Committee's recommendation. 
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MOTIONS (cont'd) 

Prohibition of Stationary 
Election Signs (cont'd) 

The Corporation Counsel reported the City has not the 
authority to pass a by-law as proposed in respect of private 
property . 

No further action was taken. 


ENQUIRIES AND OTHER MATTERS 


Alderman Bird - 
Beautif ication Program; 
West Broadway Area 


advised the merchants in the West 
Broadway area are concerned as a result 
of a letter from the Deputy Director of 
Planning that the Department was unable 
to proceed with beautif ication program 
for the area this year. The Alderman 
requested the Board of Administration 
report on whether some action can be 
taken in the matter this year. 


His Worship the Mayor so directed. 


Alderman Calder - 
Improvements to Basement 
Area in Family Dwellings 


requested the Board of Administration 
report on what course of action could 
be taken to amend the Zoning and 
Development By-law to improve the 
present situation resulting from the 
By-law provision which restricts the 
amount of basement area which can be 
actually occupied by a family for 
living purposes. 


His Worship the Mayor so directed. 


Alderman Wilson - advised that delay is being experienced 

Building Permit Application by applicant for building permit 

800 Keefer Street due to a report required from the 

Strathcona Working Committee, The 
Alderman requested the Board of Admin- 
istration endeavour to expedite the 
report , 

His Worship the Mayor so directed. 


Alderman Wilson - 
Maintenance of Boulevard 
Boundary Road north of 
Hastings 


requested a report be obtained from 
the City Engineer as to responsibility 
for maintaining the boulevard at 
Boundary Road, north of Hastings, 


His Worship the Mayor directed 
accordingly , 
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We therefore RECOMMEND: 

THAT City Council approve the expenditure of up to $15,000 (Fifteen Thousand 
Dollars) from the Kitsilano Neighbourhood Improvement Program budget . (Recreation 
Facilities) for the purpose of constructing a roadway off-set and mini-park on a 
portion of Arbutus Street at 4th Avenue, as shown in Appendix A. The cost sharing 
as follows: City $3,750; Province $3,750; Federal $7,500." 

The City Manager RECOMMENDS that the recommendation of the Director 
of Planning and City Engineer be approved. 


5. Rezoning Application - Lots 11-15, A-D of Plan 985, 
A and B of Plan 4995, and Lots 6 and 7 of Plan 92, 
Block 49, D.L. 185 


The Director of Planning reports as follows: 

"On August 12, 1976 the Director of Planning made application to amend the 
Zoning and Development By-law No. 3575 whereby the above described property 
be rezoned from (RM-4A) Multiple Dwelling District to (W.E.D.) West End 
District pursuant to Council's resolution of July 27, 1976: 

a) THAT the Director of Planning prepare a rezoning proposal 
for the block bounded by Davie, Cardero, Pendrell and Nicola 
Streets, and refer this to a Public Hearing; 

b) THAT the rezoning permit a F.S.R. of 1.5 on the whole block 
but permit the unused F.S.R. over the Rabriola Mansion and its 
adjoining open space to be transferred to the northerly half-blocki 

c) THAT the rezoning permit the use of the Gabriola Mansion as a 
restaurant. 

Site Description 

The total site area of the properties in the above described block is 86,460 
square feet or 1.98 acres. The block is bisected by a City Lane 33 feet in 
width. 

The southerly one-half portion of the block presently contains the Gabriola 
Mansion, a designated heritage building, as well as the adjoining Angus 
Apartments. The northerly one-half block contains six multiple conversion 
dwellings, a coach house, and parking garages. 

The block is presently zoned RM-4A with a maximum F.S.R. of 2.4 through 
the use of the bonus system (although 2.2 is more commonly achieved). 

The surrounding lands on all sides of the site are zoned (W.E.D.) West 
End District, with F.S.R. densities as shown on the attached Map B. 

Background 

The West End rezoning Public Hearing to W.E.D. was held June 26, 1975. At 
that time: 

"Mr. G. Grais, representing Dominion Construction, submitted a 
brief requesting that the block bounded by Davie, Cardero, Pendrell 
and Nicola be exempted from the rezoning. This block contains 
Gabriola Mansion, a designated heritage structure in the West End. 
He stated the proposed West End District zoning would seriously 
affect his company's ability to redevelop the entire block to 
preserve and effectively use the mansion and create a well designed 
and economically viable investment for Angus Apartments Ltd. on 
the remaining block of property." 
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Subsequently the owners modified their original proposal in light of the 
shortage of rental housing. The modified concept, involving retention of 
the southerly 1/2 block in private ownership, was presented to the Planning 
and Development Committee for consideration at their July 8, 1976 meeting. 
(See attached Manager's Report of June 30, 1976). 

At the July 27, 1976 meeting of Vancouver City Council, a memorandum was 
received from the Chairman of the Planning and Development Committee. 
The Chairman advised that, as a result of further discussions on this matter. 
Dominion Construction had indicated that it was not interested in the rezon- 
ing proposal recommended by the Committee. Vancouver City Council approved 
a request to withdraw the Committee's July 8th recommendations on this 
matter and approve motions, (a), (b) and (c) as shown on the previous page 
of this report. 

Vancouver Heritage Advisory Committee 

By-law No. 4837 (approved by Vancouver City Council on December 17, 1974) 
designated the Gabriola Mansion as a heritage structure. In addition. 
By-law No. 4947 (approved by Council on March 9, 1976) added to such 
designation the open landscaped space adjoining the Mansion on the east. 

On June 28, the Heritage Advisory Committee resolved: 

'THAT the Heritage Advisory Committee endorse the proposal 
of Dominion Construction Company as an economic measure to 
ensure the preservation of the Gabriola Mansion on the 
condition that any exterior or interior renovations be in 
keeping with the original decor and design of the building; 

FURTHER THAT the Heritage Advisory Committee would be willing 
to discuss with the developers any problems encountered in 
meeting fire and building code requirements.' 

Analysis 

The Director of Planning supports the proposed rezoning of the above described 
block from RM-4A to (W.E.D.) West End District. This is appropriate in order 
that future development of this block be subject to the provisions of the 
West End Official Development Plan and Design Guidelines, as is the remainder 
of the West End. 

The Director of Planning also supports the rezoning to effect an overall 
maximum F.S.R. of 1.5 on the whole block, since this would be in accordance 
with the original intent of the rezoning to W.E.D. 

A letter from Dominion Construction Co. dated June 28, 1976 is attached, 
explaining why they feel both transfer of density rights and commercial 
use of the Gabriola Mansion are necessary in order to make preservation 
economically feasible. The owners state they believe such incentives are 
necessary in order to cover the high cost of repairs and interior improvements 
to the Gabriola Mansion and to provide the owners with a reasonable return 
on the present property value. 

The transfer of density rights for Lots 13, 14 and 15 (see attached Map 1) 
would result in a F.S.R. of approximately 2.2 calculated on the northerly 
one-half block. (Such a transfer would exclude approximately 10,000 sq. ft. 
of usable floor area in the Gabriola Mansion, involving a transfer of some 
29,000 sq. ft. of floor area to the northerly one-half block.) It is believed 
that an acceptable development is possible at that density which would meet 
the guidelines and standards of the W.E.D. 

In order to maintain an overall maximum of 1.5 F.S.R. on the entire block, 
the maximum density on the southerly one-half of the block should be restricted 
to 1.5 on the site containing the Angus Apartments, and 0.35 on the site 
containing Gabriola and its adjacent open space. (See attached Map 2.) 

The maximum density in dwelling units per acre which should be used as a 
guide by the Development Permit Board for this block is shown on Map 3. This 
would result in an average allowable 83 units per acre on the entire block, 
which would be consistent with the original intent of the rezoning to W.E.D. 
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The Director of Legal Services has recommended that the transfer of density 
rights should be achieved through a rezoning of tlie block to permit the 
maximum F.S.R. and dwelling units/acre densities as shown on Maps 2 and 3. 
This is considered appropriate in recognition that this block contains a 
heritage building, which has upset the otherwise uniform application of 
density over the entire block, and since the Gabriola Mansion was designated 
prior to the rezoning to W.E.D. 

The Director of Planning supports the use of the Gabriola Mansion as a 
prestige restaurant. This would be in keeping with the character of the 
Mansion, would require minimal alterations of the interior and would 
provide public access to the heritage building. In addition, it is con- 
sidered that a prestige restaurant would be a low traffic generator because 
of the slow turnover of clientele. Alternative uses of the Gabriola Mansion 
have been analyzed in relation to five criteria as indicated in Appendix 1. 


Recommendation 

The Director of Planning recommends: 


(1) THAT the application be approved to rezone the block bounded by 
Davie, Cardero, Pendrell and Nicola Streets from RM-4A District 
to (W.E.D.) West End District. 

(2) THAT the West End Official Development Plan be amended so as to 
restrict the form of development on the bTock as follows: 

Floor Space Ratio : As shown on Map 2 attached. 

Units Per Acre : As shown on Map 3 attached. 

(3) THAT the West End Official Development Plan be amended to establish 
a new use as follows: 

Commercial in Heritage Buildings : The Development Permit Board may, 
at its discretion, permit commercial use (e.g. restaurant) in 
Designated "A" Heritage buildings. 

(4) THAT the RM-4A District be repealed if the above rezoning is approved. 

(5) THAT the above recommendations be received and the appVicatiorT be 
referred direct to. a public Hearing after a report from the 
Vancouver City Planning Commission." 


The City Manager RECOMMENDS that the report of the Director of 
Planning be received and the whole matter referred to a Public 
Hearing. 


CONSIDERATION 


6. C-2 Text Changes/Public Information Meeting 


The Director of Planning reports as follows: 


"In March 1976, after reviewing a report on Employment Growth in Vancouver, Council 
concurred with a recommendation from the Director of Planning and instructed him 
to apply to amend the C-2 District Schedule as follows: 
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To include offices as outright uses only if: 

(i) They have a floor space ratio of 1.20 times or less 
(equivalent to the outright density permitted in the 
C-1 Local Commercial District Zoning Schedule). 

AND 

(ii) Contain less than 5,000 sq.ft. of net rentable office 
space (this would permit employment of up to about 30 
people) . 

It shall be the stated policy of City Council not to permit 
larger employment generating offices in C-2 areas as conditional 
uses except in unusual circumstances. Council will only consider 
applications which are accompanied by special justification by 
the applicant and a report on the proposal from the Director of 
Planning. 

These proposed changes were based on the Livable Region Program objectives of the 
Greater Vancouver Regional District and were intended to discourage regional office 
employment generators in the City's suburban commercial areas. 

Council also instructed the Director of Planning to: 

Inform all affected property owners of the applications for 
amending the Zoning Bylaw ... and to arrange appropriately 
for public information meetings to ensure that the concerns 
of people affected are discussed and brought to the attention 
of City Council prior to the public hearing/s on these matters. 

To individually notify each owner of a C-2 parcel, the City would have to send out 
about 6,000 letters. The expense of doing this was thought to be excessive, so 
instead the following notification procedure was implemented. 

(1) Large display ads were placed in the Sun^ and the Province 
on Monday, August 30th, 1976; Wednesday, September 1st, 
1976; and Saturday, September 4th, 1976. (Appendix I is 
a sample ad.) 

(2) During the week of August 30th, 1976, display ads were 
also placed in The Western News , The Courier , The Highland 
Echo , The Mount Pleasant Mouthpiece , and The Southsiae 

Mi rror . 

(3) Individual letters of notification were sent to local 
Chambers of Commerce, Merchants' Associations, and 
Community Associations. (Appendix II is a full list of 
contacted organizations and Appendix III is a sample letter 
of noti fi cati on . ) 

(4) Notification was also sent to several city-wide organiza- 
tions, including the Real Estate Board and the Vancouver 
Board of Trade, to each of the local A.M. radio stations, 
and to Vancouver Cooperative Radio. 


Public Information Meetings were held on September 14th in the Kerrisdale Community 
Centre and on September 15th at the Britannia Cormunity Centre. The Kerrisdale 
meeting was attended by six members of the public; the Britannia meeting had seven 
attendees. Only one person approved of the proposed change. All others were 
opposed, noting potentially deliterious effects on development potential and hence 
on property values. A meeting was also held at the Real Estate Board to inform a 
special committee of its members. 

A frequently voiced complaint at both public meetings concerned the notification 
procedure. Participants claimed that, because property owners were not individually 
notified, many like-minded individuals did not know of the meetings and hence were 
unable to attend. 
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The Director of Planning is unable to evaluate the effect of inadequate notification 
versus the effect of limited interest or apathy. However, he is surprised that, 
given the issues related to the C-2 text changes, so few interested parties attended 
the meetings. He is also concerned that some affected property owners may have been 
unable to participate because of the possibility of inadequate notification. 

The Director of Planning, therefore, RECOMMENDS that: 

(1) The Public Hearing on this matter, scheduled for October 19th, be postponed 
and that a third Public Information Meeting be scheduled. 

(2) All affected property owners be individually notified by letter of this third 
meeting and of the subsequent Public Hearing. This will involve an expenditure 
of $2,520.00 from the Planning Department's notification budget. 


The City Manager submits the foregoing report of the Director 
of Planning for Council's CONSIDERATION. 
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LICENSES AND CLAIMS MATTERS 

RECOMMENDATION ; 
1 . Dog License Fees 

The Director of Permits and Licenses and the Director of Finance 
report as follows: 


"We have reviewed the fees charged for dog licenses and the 
costs relating to the operation of the City Pound. These 
fees were last increased on January 1, 1974 to cover the cost 
of additional staff taken on at that time. In order for the 
Pound operation to be on a self supporting basis, excluding 
Capital costs, a fee increase is required for the year 1977. 

The revenue collected in 1974 and 1975 from license and 
impounding fees was $217,400.00 and $214,000.00 respectively, 
while operating expenses were $198,000.00 and $247,800.00 
respectively. Operating expenses for 1976 are estimated at 
$276,000.00 and revenue is estimated at $220,000.00. 

The fee increases recommended are as follows: 

Increase license fee for male or spayed female from 
$6.00 to $10.00. 

Increase impounding fee for licensed dog from $15.00 
to $20.00. 

Increase charge for removing carcass from the street 
from $2.00 to $3.00. 

It is estimated the new fee schedule will generate the 
following revenue: 

22,000 male and spayed female licenses @ $10.00 = $220,000 

1,400 female licenses @ $20.00 = 28,000 

Impounding fees etc. = 40,000 


$288,000 

To further improve the dog control and dog population problem, by 
encouraging dog owners to sterilize their pet, a higher license 
fee for an unneutered male dog should be established. The fee 
should be the same as for an unspayed female - i.e. $20.00. 
However, to afford owners of unneutered male dogs the opportunity 
to have their pet neutered and take advantage of the lower fee, 
the suggested $20.00 fee should not come into effect until the 
1978 license year. This one year extension would give owners 
time to arrange for the neutering by their veterinarian or the 
S.P.c.A. Clinic. If Council approves this proposed fee, each 
owner issued with a 1977 male dog license would receive a 
notice outlining the proposed 1978 higher fee for unneutered 
dogs. Four of the seven surrounding Municipalities have a 
higher license fee for an unneutered dog. 
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(CLAIMS - 1) 


RECOMMENDED that: 

a) The 1977 license fee for a male or spayed female 
be increased to $10.00. 

b) The impounding fee for a licensed dog be increased 
to $20.00. 

c) The charge for removing a carcass from the street be 
increased to $3.00. 
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d) Commencing January 1, 1978, the license fee for an 
unneutered male dog be at the same level as an unspayed 
female . 

e) The Director of Legal Services be requested to prepare 
the necessary Bylaw amendments." 


(CLAIMS - 2) 


The City Manager RECOMMENDS the report of the Director of 
Permits and Licenses and the Director of Finance be approved. 


FOa CO'JS^CiL ACTION SEE PhQl[S) J.k.^. 
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FINANCE MATTERS 

RECOMMENDATION 

1. Investment Matters (Various Funds) July, 1976 

The Director of Finance reports as follows, 

i "(a) Security Transactions during the month of July, 1976. 

(b) Summary of Securities held by the General and Capital Accounts. 

(a) SECURITY TRANSACTIONS DURING THE MONTH OF JULY. 1976 

1. GENERAL AND CAPITAL ACCOUNT TRANSACTIONS (PURCHASES) 

Maturity Maturity Term Annual 

Type of Security Date Value Cost Days Yield % 
Chartered Bank Deposit Receipts and Government Notes 

Mercantile Bank of Canada Jul 577B $ 1,000,719.18 $ 1,000,000.00 3 8.75 

Mercantile Bank of Canada Jul 5/76 1,500,986.30 1,500,000.00 3 8.00 
ImNAT Ltd. (Guar, by 

Banque Can. Nat.) Jul 7/76 3,969,340.13 3,964,306.00 5 9.27 

B.C. Hydro Jul 5/76 1,100,791.10 1,100,000.00 3 8.75 

Bank of British Columbia Jul 30/76 2,516,010.27 2,500,000.00 25 9.35 

Bank of British Columbia Aug 13/76 2,020,194.52 2,000,000.00 39 9.45 

Bank of Nova Scotia Jul 6/76 9,002,157.53 9,000,000.00 1 8.75 

Mercantile Bank of Canada Oct 29/76 2,060,383.56 2,000,000.00 116 9.50 

Mercantile Bank of Canada Nov 1/76 2,061,945.21 2,000,000.00 119 9.50 

Mercantile Bank of Canada Nov 15/76 2,069,232.88 2,000,000.00 133 9.50 

Bank of British Columbia Jul 6/76 3,500,902.33 3,500,000.00 1 9.41 

Royal Bank of Canada Jul 6/76 3,985,274.62 3,984,259.45 1 9.30 

Bank of Mont/Royal Bank/Bank of Cda . Jul 6/76 2,000,526.03 2,000,000.00 1 9.60 

Bank of Nova Scotia Aug 20/76 505,769.86 500,000.00 45 9.36 

Bank of Nova Scotia Aug 16/76 3,031,541.92 3,000,000.00 41 9.36 

Mercantile Bank of Canada Nov 15/76 3,103,610.96 3,000,000.00 132 9.55 

Mercantile Bank of Canada Nov 16/76 2,069,597.26 2,000,000.00 133 9.55 

Mercantile Bank of Canada Nov 30/76 2,076,923.29 2,000,000.00 147 9.55 

Provincial Bank of Canada Jul 15/76 4,009,172.60 4,000,000.00 9 9.30 

provincial Bank of Canada Oct 1/76 2,045,764.38 2,000,000.00 87 9.60 
ImNAT (Guar, by 

, Banque Can. Nat.) Aug 3/76 3,500,000.00 3,475,010.00 28 9.371) 

poyal Bank of Canada Jul 7/76 3,975,515.12 3,974,463.25 1 9.66 

Mercantile Bank of Canada Sep 15/76 3,976,780.85 3,905,147.60 71 9.43 

Mercantile Bank of Canada Sep 17/76 994,699.33 976,286.90 73 9.43 

Banque Canadien Nationale Dec 1/76 2,077,809.32 2,000,000.00 147 9.66 

Banque Canadien Nationale Dec 16/76 2,085,749.04 2,000,000.00 162 9.66 
ImNAT Ltd. (Guar, by 

Banque Can. Nat.) Aug 3/76 3,500,000.00 3,475,805.00 27 9.41 

Royal Bank of Canada Jul 8/76 2,485,539.99 2,484,888.47 1 9.57 

[Toronto Dominion Bank Jul 8/76 4,000,904.11 4,000,000.00 1 8.25 

Gr. Vane. Sew. & Drain. Distr. Aug 16/76 2,000,000.00 1,979,650.28 40 9.38 

pank of Montreal Jul 8/76 2,000,219.18 2,000,000.00 1 4.00 

panque Canadien Nationale Nov 15/76 2,585,212.33 2,500,000.00 130 9.57 

Jank of British Columbia Aug 16/76 1,010,502.74 1,000,000.00 41 9.35 

?oyal Bank of Canada Nov 2/76 515,226.03 500,000.00 117 9.50 

i.e. Hydro Jul 13/76 1,001,276.71 1,000,000.00 5 9.32 

Banque Canadien Nationale Dec 13/76 6,249,307.40 5,998,412.40 158 9.66 

Bank of British Columbia Jul 9/76 500,000.00 499,871.26 1 9.40 

Bank of Montreal Jul 9/76 2,000,328.77 2,000,000.00 1 6.00 

Jank of Montreal Jul 9/76 2,000,164.38 2,000,000.00 1 3.00 

:anadian Imperial Bank of Comm. Jul 13/76 4,501,078.77 4,500,000.00 1 8.75 

5anque Canadien Nationale Aug 16/76 499,745.09 494,901.83 38 9.40 

Royal Bank of Canada Jul 12/76 1,000,219.18 1,000,000.00 1 8.00 

Royal Bank of Canada Aug 3/76 500,000.00 497,210.00 22 9.31 

Mercantile Bank of Canada Nov 12/76 516,091 .10 500,000.00 123 9.55 

Sub Total 107,107,213.37 105,810,212.44 


Cont ' d 
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Clause #1 continued : 

Maturity Maturity Term Annual 

Type of Security Date Value Cost Days Yield % 



Sub Total Forward 



13 

Bank of Montreal 

Nov 

26/76 

1 3 

Alberta Government Telephones 

Jul 

14/76 

14 

Bank of Nova Scotia 

Jul 

25/76 

14 

1 Toronto Dominion Bank 

Jul 

30/76 

14 

Bank of Montreal 

Nov 

29/76 

14 

.Toronto Dominion Bank 

Dec 

1 5/76 

14 

iB.C. Hydro & Power Authority 

Jul 

1 5/76 

14 

Mercantile Bank of Canada 

Jul 

15/76 

1 5 

Mercantile Bank of Canada 

Dec 

2/76 

1 5 

i Mercantile Bank of Canada 

Dec 

17/76 

1 5 

Bank of Nova Scotia 

Jul 

16/76 

15 

Bank of Commerce/Ont.Treas .Bi 1 1 s 

Jul 

19/76 

16 

Bank of Nova Scotia 

Jan 

14/77 

16 

Royal Bank of Canada 

Jul 

20/76 

19 

Banque Canadien Nationale 

Dec 

29/76 

19 

Bank of British Columbia 

Jul 

20/76 

20 

Bank of British Columbia 

Sep 

1 5/76 

20 

Provincial Bank of Canada 

Jan 

14/77 

1 

Toronto Dominion Bank 

Till 
JU 1 

CI 1 lb 

^1 

Bank of Nova Scotia 

Jul 

22/76 

22 

Banque Canadien Nationale 

Jan 

14/77 

26 

Bank of Nova Scotia 

Jul 

28/76 

26 

Toronto Dominion Bank 

Jul 

28/76 

26 

Toronto Dominion Bank 

Aug 

17/76 

27 

Royal Bank of Canada 

Oct 

15/76 

27 

Royal Bank of Canada 

Dec 

31/76 

28 

Gov't. of Canada / CNR Bonds 

Jul 

29/76 

29 

Banque Canadien Nationale 

Jan 

14/77 

30 

Toronto Dominion Bank 

Aug 

4/76 


107,107,213.37 105,810,212.44 


517,791 .78 

500,000.00 

136 

9 

.55 

4,500,000.00 

4,498,801 .20 

1 

9 

.73 

2,006,082.19 

2,000,000.00 

12 

9 

.25 

1 ,004,063.56 

1,000,000.00 

16 

9 

.27 

2,071 ,835.62 

2,000,000.00 

138 

9 

.50 

4,684,736.71 

4,500,000.00 

154 

9 

.73 

1 ,000,253.70 

1 ,000,000.00 

1 

9 

.26 

3,000,000.00 

2,999,198.70 

1 

9 

.75 

1 ,036,630.14 

1 ,000,000.00 

140 

9 

.55 

1 ,040,554.79 

1,000,000.00 

155 

9 

.55 

2,948,694.30 

2,947,906.85 

1 

9 

.75 

1 ,430,503.38 

1 ,429,000.00 

3 

9 

.60 

3,145,400.55 

3,000,000.00 182 

9 

.72 

2,001 ,753.42 

2,000,000.00 

4 

8 

.00 

1 ,564,306.85 

1,500,000.00 

163 

9 

.60 

1 ,500,391 .23 

1,500,000.00 

1 

9 

.52 

1 ,014,882.47 

1 ,000,000.00 

57 

9 

.53 

1,571 ,212.19 

1,499,597.80 178 

9 

.79 

1 ,502,219.18 

1,500,000.00 

6 

9 

.00 

985,868.28 

985,607.43 

1 

9 

.66 

1 ,046,579.73 

1,000,000.00 

176 

9 

.66 

1,500,739.73 

1,500,000.00 

2 

9 

.00 

2,000,986.30 

2,000,000.00 

2 

9 

.00 

1,508,317.81 

1 ,500,000.00 

22 

9 

.20 

1,020,821 .92 

1 ,000,000.00 

80 

9 

.50 

2,082,156.16 

2,000,000.00 

157 

9 

.55 

1 ,500,403.56 

1 ,500,000.00 

1 

9 

.82 

1,568,201 .92 

1,500,000.00 169 

9 

.82 

2,002,397.26 

2,000,000.00 

5 

8.75 


$159,864,998.10 $157.670,324.42 


2. SINKING FUND TRANSACTIONS (PURCHASES) 


Maturity Maturity Term Yield 

tBi I Type of Security Date Value Price Cost Yrs/Mos. % 

Debentures 


1 8 

Ci 

ty 

of 

Vancouver 

5. 

75% 

Oct 

15/77 $ 

1,000.00 

96.55 

$ 965.50 

1/3 

8 

.75 

8 

Z^ 

ty 

of 

Vancouver 

3. 

75% 

Apr 

15/80 

1,000.00 

82.66 

826.60 

3/9 

9 

.30 

8 

Ci 

ty 

of 

Vancouver 

8. 

00% 

Dec 

15/84 

1,000.00 

91 .95 

919.50 

8/5 

9 

.40 

8 

Ci 

ty 

of 

Vancouver 

9. 

25% 

Sep 

1/86 

1,000.00 

98.69 

986.90 

10/2 

9 

.45 

8 

Ci 

ty 

of 

Vancouver 

9. 

25% 

Sep 

1/90 

5,000.00 

92.25 

4,612.50 

14/2 

10 

.30 

8 

c- 

ty 

of 

Vancouver 

5. 

50% 

Nov 

15/80 

5,000.00 

86.46 

4,323.00 

4/4 

9 

.35 

8 

Ci 

ty 

of 

Vancouver 

6. 

00% 

Jun 

15/80 

2,000.00 

89.16 

1,783.20 

3/11 

9 

.35 

9 

Ci 

ty 

of 

Vancouver 

5. 

75% 

Oct 

15/77 

5,000.00 

96.25 

4,812.50 

1/3 

8 

.75 

12 

Ci 

ty 

of 

Vancouver 

6. 

00% 

Jun 

15/80 

4,000.00 

87.26 

3,490.40 

3/11 

10 

.00 

12 

Ci 

ty 

of 

Vancouver 

5. 

00% 

May 

1/78 

2,000.00 

92.69 

1,853.00 

1/10 

9 

.50 

13 


ty 

of 

Vancouver 

8. 

00% 

Apr 

2/93 

1,000.00 

80.75 

807.50 

16/9 

10 

.45 

15 

l\ 

ty 

of 

Vancouver 

10 

.00% 

Dec 

16/94 

100,000.00 

96.375 

96,375.00 

18/5 

10 

.45 

15 

Ci 

ty 

of 

Vancouver 

10 

.00% 

Dec 

16/94 

400,000.00 

96.77 

387,080.00 

18/5 

10.40 

16 

Ci 

ty 

of 

Vancouver 

5. 

75% 

Oct 

15/77 

100,000.00 

96.22 

96,220.00 

1/3 

9 

.00 

16 

Ci 

ty 

of 

Vancouver 

9. 

00% 

Jul 

16/86 

144,847.65 

100.00 

144,847.65 

10/- 

9 

.00 

16 

Ci 

ty 

of 

Vancouver 

9. 

50% 

Jul 

16/91 

135,716.09 

100.00 

135,716.69 

15/- 

9 

.50 

16 

Ci 

ty 

of 

Vancouver 

9. 

50% 

Jul 

16/91 

952,150.71 

100.00 

952,150.71 

15/- 

9 

.50 

16 

Ci 

ty 

of 

Vancouver 

9. 

50% 

Jul 

16/91 

1 ,063,755.20 

100.00 

1,063,755.20 

15/- 

9 

.50 

27 

Ci 

ty 

of 

Vancouver 

8. 

00% 

Apr 

2/93 

100,000.00 

82.50 

82,500.00 

16/9 

10 

.20 

27 

Ci 

ty 

of 

Vancouver 

8. 

00% 

Apr 

2/93 

50,000.00 

82.50 

41,250.00 

16/9 

10 

.20 

27 

Ci 

ty 

of 

Vancouver 

10 

.00% 

Dec 

16/94 

5,000.00 

96.50 

4,825.00 

18/5 

10 

.43 

27 

Ci 

ty 

of 

Vancouver 

6. 

25% 

Apr 

15/80 

7,000.00 

89.00 

6,230.00 

3/9 

9 

.85 

30 

c- 

"ty 

of 

Vancouver 

5. 

75% 

Oct 

15/77 

5,000.00 

96.55 

4,827.50 

1/3 

8 

.75 

31 

Ci 

ty 

of 

Vancouver 

3. 

75% 

Apr 

15/77 

1 ,000.00 

88.28 

882.80 

-/9 

9 

.70 
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Clause #1 continued : 

Maturity Maturity 
Type of Security Date Val ue 




Term 

Yield 

Price 

Cost 

Yrs/Mos. 

% 

88.28 

882.80 

1/9 

9.70 

88.28 

882.80 

2/9 

9.70 

88.28 

882.80 

3/9 

9.70 


$3,095.469.65 $3,044,689.55 


SINKING FUND TRANSACTIONS (SALES) 
Debentures Sales Value 


ity of Vancouver 10% Dec 16/94 $ 96,340.00 $ 95,979.21 18/5 

ity of Vancouver 10% Dec 16/94 2,902.50 2,800.20 18/5 

ity of Vancouver 10% Dec 16/94 9,712.50 9,380.62 18/5 

$108,955.00 $108,160.03 

CEMETERY CARE FUND TRANSACTIONS (PURCHASES) 

Debentures 


1 27 City of Vancouver 4.50% Jan 15/78 $ 14,000.00 92.863 $ 13,000.82 1/6 9.70 


(b) SUMr^RY OF SECURITIES HELD IN GENERAL & CAPITAL ACCOUNTS ONLY - 
AS AT JULY 31, 1976 

ype of Security Par or Maturity Value Cash or Book Value 


Short Term 


Chartered Bank Deposit 

Receipts & Government Notes $ 116,201,297.98 $ 112,800,105.81 


The City Manager RECOMMENDS that the foregoing report of the Director of Finance 
be approved. 


2. Investment Matters (Various Funds) August, 1976 

The Director of Finance reports as follows, 
"(a) Security Transactions during the month of August, 1976. 
(b) Summary of Securities held by the General and Capital Accounts. 

(a) SECURITY TRANSACTIONS DURING THE MONTH OF AUGUST, 1976 

1. GENERAL AND CAPITAL ACCOUNT TRANSACTIONS (PURCHASES) 

Maturity Maturity Term Annual 

ype of Security Date Value Cost Days Yield % 


Chartered Bank Deposit Receipts and Government Notes 


3 IJank of British Columbia Aug 4/76 $ 1 ,500,395.55 $1 ,500,000.00 1 9.625 

4 Sov't. of Cda./Prov. of Ont. & 

}uebec/Ont. Hydro Aug 5/76 2,500,658.22 2,500,000.00 1 9.61 

4 ImNAT Ltd. Aug 6/76 992,349.88 991,820.00 2 9.75 

5 Mercantile Bank of Canada Aug 25/76 2,010,410.96 2,000,000.00 20 9.50 


Cent • d 


66 


Regular Council, September 29, 1970 10 

ENQUIRIES AND OTHER MATTERS (cont'd ) 

Alderman Wilson - referred to the By-law requirement 

Excavation: respecting 2-storey frame dwellings 

2-Storey Frame Dwellings with basement and the below ground 

provision therefor. The Alderman 
requested a report from the Building 
Inspector in respect of this 
regulation in Vancouver but not 
required elsewhere in Canada. 


His Worship the Mayor so directed. 


Alderman Adams - enquired respecting outside burning 

Outside Burning regulations and commented respecting 

Regulation the timing of such burning privileges 


Alderman Broome - enquired with respect to representa- 

C.B.C. Proposed tive of the C.B.C. appearing before 

Development Council with details of the proposed 

new C.B.C. development in Vancouver. 

His Worship the Mayor advised the 
matter would be placed on the next 
Council meeting agenda, at which time 
it is expected the Director of 
Planning and a representative of the 
C.B.C. will submit information to 
the Council . 


Alderman Broome - enquired in the matter of Centennial 

Centennial Grants grants and the latest press release 

in this regard. 


His Worship the Mayor reported he 
would be meeting with the Chairman 
of the Provincial Centennial 
Committee in the near future when 
the matter will be discussed. 


Alderman Rankin - enquired of the cost of oiling lanes 

Oiling: Lanes in the City out of general funds. 

His Worship the Mayor agreed a 
report be submitted by the Board of 
Administration. 


Alderman Rankin - 
Rental Increases: 
Public Housing 


requested Commissioner Sutton Brown 
be informed of the Alderman's under- 
standing that the provisions of the 
Landlord and Tenant Act would apply 
to the tenants in public housing 
projects and in this respect, 
therefore, three months notice in 
writing should be given to the 
tenants prior to any rental increases 


Commissioner Ryan reported the matter 
is receiving consideration, a meeting 
having been held recently by the B.C. 
Housing Commission with the tenants ' 
representatives . 


His Worship directed the matter to 
Commissioner Sutton Brown. 
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(FINANCE - 4) 


Clause #2 continued: 


Maturity Maturity 

Term 

Yield 

Type of Security Date 

Value 

Price 

Cost 

Days 

% 

Mercantile Bank of Canada 

Oct 18/76 

1 ,019,665.75 

1 ,000,000.00 

74 

9 .70 

IitiNAT Ltd. 

Aug 6/76 

1 ,966,758.69 

1 ,966,220.00 

1 

10.00 

Provincial Bank of Canada 

Sep 15/76 

2,526.987.00 

2,500,000.00 

41 

9.61 

Government of Canada 

Aug 6/76 

3,000,780.82 

3,000,000.00 

1 

9.50 

Mercantile Bank of Canada 

Aug 30/76 

2,000,000.00 

1 ,987,584.60 

24 

9.50 

Toronto Dominion Bank 

Feb 14/77 

2,105,205.48 

2,000,000.00 

192 

10.00 

Ontario Treasury Bills 

Aug 30/76 

999,485.65 

993,313.50 

24 

9.45 

Bank of Montreal 

Aug 17/76 

1 ,252,534.25 

1 ,250,000.00 

8 

9. 25 

Canadian Imperial Bank of Comm. 

Aug 17/76 

2,001 ,972.60 

2,000,000.00 

4 

9.00 

Bank of Nova Scotia 

Aug 17/76 

1 ,000,253.42 

1 ,000,000.00 

1 

9.25 

Bank of Montreal 

Aug 24/76 

500,863.01 

500,000.00 

7 

9.00 

Bank of Nova Scotia 

Oct 27/76 

2,036,920.00 

2,000,000.00 

71 

9.49 

Bank of British Columbia 

Nov 26/76 

2,052,907.40 

2,000,000.00 

101 

9.56 

Royal Bank of Canada 

Aug 25/76 

2,000,438.36 

2,000,000.00 

1 

8.00 

Koya 1 tsanK ot uanaaa 

A , oc lie. 

Aug cot 10 

1 ,500,349.32 

1,500,000.00 

1 

8.50 

Bank of Commerce/Bank of N.S. 

Aug 31/76 

1,251,590.00 

1,250,000.00 

5 

Q 9Q 
7 . CO 

Mercantile Bank of Canada 

Oct 6/76 

1,500,000.00 

1 ,485,692.58 

37 

9.50 

Mercantile Bank of Canada 

Feb 14/77 

1 ,044,646.57 

1 ,000,000.00 

168 

9.70 

Mercantile Bank of Canada 

Feb 14/77 

1 ,000,000.00 

957,924.80 

167 

9.60 

Ontario Treasury Bills 

Sep 8/76 

1 ,500,000.00 

1,496.948.70 

8 

9.30 



$39,265,172.93 38,879,504.18 




SINKING FUND TRANSACTIONS (PURCHASES) 


Type of Security 
Debentures 


Maturity 
Date 


City 
City 
City 
City 
City 


of 
of 
of 
of 
of 


Vancouver 
Vancouver 
Vancouver 
Vancouver 
Vancouver 


75% 
00% 
75% 
25% 


Oct 
Dec 
Oct 
Apr 
Jun 


15/77 
15/84 
15/77 
15/80 
15/80 


Maturity 
Value 


$ 1,000.00 
1 ,000.00 
4,000.00 
5,000.00 
1,000.00 

$12,000.00 


Chartered Bank Deposit Receipts & Government Notes 

$ 600,000.00 


Bank of British Columbia Aug 17/76 
Bank of Montreal 

/Bank of Nova Scotia Aug 31/76 

Bank of Montreal Sep 15/76 


600,000.00 
1 ,606,115.07 

$2,806,115.07 


Price Cost 


96.00 $ 960.00 

86.32 863.20 

96.22 3,848.80 

90.13 4,506.50 

89.00 890.00 

$11 ,068.50 


$ 599,847.16 

597,867.36 
1,600,000.00 

$2,797,714.52 


Term Yield 
Yrs/Mos. % 


1/3 
8/4 
1/3 
3/8 
3/10 


9.35 
10.50 
9.30 
9.50 
9.50 


1 

14 
15 


9.30 

9.30 
9.30 


$2,818,115.07 


$2,808.783.02 


SINKING FUND TRANSACTIONS (SALES) 


Debentures 


Sale 
Price 


Term 
Yrs/Mos 


City of Vancouver 10.0% Dec 16/94 


$500,000.00 $481,250.00 $472,491.98 18/4 10.46 


(b) SUMMARY OF SECURITIES HELD IN GENERAL AND CAPITAL 
ACCOUNTS ONLY - AS AT AUGUST 31. 1976 


Type of Security 
Short Term 

Chartered Bank Deposit Receipts 
and Government Notes 


Par or Maturity Value 


$100,014,513.03 


Cash or Book Value 


$96,818,094.78 


The City Manager RECOMMENDS that the foregoing report of the Director of 
Finance be approved. 
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CONSIDERATION 


3. Champlain Villa Day Care Centre - Grant Request 

The following report has been received from the Director of Finance. 

"Mr. George B. Schaefer, a Director of the Champlain Villa Day Care Centre, 
sent the following letter to Alderman Vol rich. Chairman of the Finance & 
Administration Committee. 

'Champlain Villa Day Care Centre, a volunteer organization, is 
the sole occupant of this building, which is owned by Strata 
Corp. V. R. 20. The Centre pays the mortgage and property tax 
installments in return for exclusive tenancy. 

Property taxes totalling $2,406.35 have been paid for 1976 ... 
generated entirely from operation of the Centre. 

The directors face imminent closure as a result of escalating 
costs which have outpaced our revenue resources. 

We ask you to consider this appeal against the high property 
tax assessment and hereby apply for tax exemption for the 
duration of this organization's tenancy. 

An early reply is respectfully requested.' 

The matter was referred to staff for determination of the details of the 
situation. The day care centre uses space originally set aside as part of 
the coimion property of the particular Strata Corporation, and the space is 
being used exclusively for a day care centre. The organization is not a 
charitable society and the property is not registered in the ownership of 
a charitable organization or trustees thereof. It therefore appears that it 
cannot be exempted from taxation. The day care organization therefore 
wishes to make an appeal for funds from Council based on financial need. 
We have not received any financial statements from the day care organization 
and I would suggest that if Council is sympathetic they should ask the 
Social Planning Department to investigate the request." 


The City Manager submits the above report of the Director of Finance for 
Council CONSIDERATION. 


FOR COUNCIL ACTiOij SEE PAG5(S) .Z6i 
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Manager's Report, October 1, 1976 


(PERSONNEL - 1) 


PERSONNEL MATTERS 


RECOMMENDATION 

1. Personnel Regulations No. 230 - 'Superannuation', 

210 - 'Retirement* and - 'Over- Age Pension Plan* 

The Director of Personnel Services reports as follows: 

"I have revised the current Personnel Regulation No. 230 - 'Superannuation' to 
incorporate amendments to the Municipal Superannuation Act, to ejcpand on some 
of the benefits of Municipal Superannuation, and to make necessary editorial 
changes . 

I have included in this revision those points that were previously included in 
Regulation No. 210 - tletirement' and would recommend abolition of Personnel 
Regulation No. 210 - 'Retirement'. The name of the Regulation should be changed 
to "Superannuation and Retirement". 

City Council, on July 27, 1976, approved a recommendation of the City Manager in 
regard to the Over-age Pension Fund Annuity scheme. This action enabled 
beneficiaries of annuities under that scheme to withdraw their contributions in 
a lump sum. Since there are no longer any employees contributing to the Over-age 
Pension Fund, and no employees will in future be contributing, I would recommend 
abolition of Personnel Regxilation 148 - 'Over-age Pension Plan (City Plan) ' . 

To summarize, it is RECOMMENDED: 

(a) that the revised Personnel Regulation 230 - 'Superannuation' be approved 
and retitled "Superannuation and Retirement" 

(b) that Personnel Regulation 210 - 'Retirement' be abolished, and, 

(c) that Personnel Regulation 148 - 'Over-age Pension Plan (City Plan)", be 
abolished. " 

The City Manager RECOMMENDS approval of the above recommendations of the Director 
of Personnel Services. 



MANAGER'S REPORT 


September 28, 197 6 

TO: Vancouver City Council 

SUBJECT: Procedure for Development of Phase 2, Area 6, False Creek 

CLASSIFICATION: Recommendation 

The Development Consultant reports as follows: 
" Summary 

Based on the experience in Phase 1, and recognizing the need for close 
control to achieve the twin objectives of af fordability and liveability, 
we propose some changes in procedure from Phase 1, the most important 
being : 

1. Construction of Non-Market Housing by the City under the direction 
of the Development Group, and through the City's Public Housing 
Corporation. 

2. Transfer of responsibility for Non-Market Housing components to 
the Sponsors after completion. 

3. Close control of design and construction of all components - mar- 
ket and non-market - by the Team under the direction of the 
Development Group. 

4. Resolution of Financial and Legal matters and of all physical sys- 
tems prior to start of construction. 

5. Market and economic analysis by the Development Group. 

These are described in detail under Sections A, B, C, and D in the 
attached report. 

Other features of the development procedure will be similar to Phase 1, 
as described in Section E. 

The timetable anticipates a detailed front end budget, identification 
of sponsors, confirmation of social mix and design of services this 
Fall, with completion of Phase 2, in 1978. This is described in de- 
tail in Section F. 

An interim budget of $278,000. is requested described in Section G. 

Recommendations 

It i s recommended that : 

A. The Development Procedures as outlined in this report be 
approved in principle. 

B. The City under the direction of the Development Group and 
through the Public Housing Corporation be responsible for develop- 
ment of the non-market projects with the City being responsible 
for contracting with architects, consultants and contractors and 
with the Public Housing Corporation being responsible for finan- 
cing these costs of the City. 

C. False Creek Non-Market Housing Financing Reserve of $500,000. be 
created, with source of funds being Revenue Fund Surplus, for 
the purpose of temporarily financing expendutures prior to pay- 
ment by the Public Housing Corporation. 

°' The Interim Budget of $278,000 for the False Creek Development Group, Phase 2, 
Area 6 be approved, with $228,000 being a portion of the False Creek Capital 
Budget Phase II (and within the estimates previously reported to Council) 
and $50,000 being financed from the False Creek Non-Market Housing Financing 
Reserve. " 

The City Manager RECOMMENDS that the above recommendations be 
a-^-roved. 
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M ANAGER'S REPORT 

September 29, 1976 

TO: Vancouver City Council 

SUBJECT: Kitsilano Community Centre - Request for 
Additional Funding 

CLASSIFICATION: CONSIDERATION 


The Director of Planning reports as follows: 

"On September 21, 1976 City Council received a letter from the Kitsilano War 
Memorial Community Centre Association and the Kitsilano Local Area Planning 
Committee asking for Council's financial support for a joint NIP/Park Board/ 
Community Centre Association project to renovate the Kitsilano Community Centre 
and to link it with the new Kitsilano Ice Rink. City Council referred this 
letter to the Park Board, Director of Finance and the Director of Planning for 
review and a report back to Council. 

On h'oveniber 12, 1974 City Council approved the Concept Plan for the Kitsilano 
Neighbourhood Improvement Program. The Concept Plan allocated $150,000 to 
"Community Centres Facilities". Approximately $100,000 of this amount was to be 
made available to Biake improvements to the Kitsilano Community Centre. The 
Concept Plan also noted "It is recognized that it (the $100,000 allocation) is 
net enough to do the job: however, it is a contribution to the facility that will 
require additional Park Board funds to complete the job." It was anticipated at 
that time that these additional Park Board funds would be forthcoming once the 
5-Year Plan was approved. However, the 5-Year Plan was defeated. 

On April' 22, 1975 City Council approved the expenditure of up to $7500 from the 
Kitsilano NIP Budget (with an additional $7500 allocated by the Park Board) to 
hire a consultant to report on the role of the Community Centre in the context of 
the recreation needs in Kitsilano. A consultant was hired and he produced a list 
of priority needs for the Community Centre. He then prepared cost estimates for 
the renovations and additions required to meet these needs. 

Since there were various levels of funding possible (ie. NIP funds. Park Board 
funds, the Provincial Recreation Grant, Community Centre Association funds) the 
consultant produced a series of options which reflected the amounts of Vvork which 
could be done with the amounts of money possibly available. (Attached as Appendix A) 

On March 3, 1976 the Kitsilano Citizens Planning Conmittee recommended that Option 
H (total estimated cost $660,000) be approved as the long term goal and Option F 
(total estimated cost $420,000) be approved as an intermediate goal. It was felt 
Option F provided the minimum improvements desired and which could realistically 
be achieved through existing funding sources. On March 22, 1976 the Park Board 
endorsed that recommendation. 

On April 27, 1976 City Council approved Option H as the master plan and Option F 
as the intermediate stage for renovations to the Kitsilano Community Centre. It 
was anticipated that Option F would be funded as follows: 


Neighbourhood Improvement Program $170,000 

Community Centre Association 50,000 

Vancouver Park Board 70,000 

Provincial Recreation Grant 130,000 

$420,000 


Council at that time approved $170,000 from the NIP budget and $70,000 in advance 
of the Park Board 1976 Capital Budget. The Community Centre Association allocated 
$50,000 on the basis that sufficient funds would be available to complete Option F. 
Tne Kitsilano Citizens Committee recommended that $170,000 from the NIP budget be 
made available on the same basis. 

If insufficient funds were available to complete Option F, then the Community 
Centre Association was willing to allocate only $25,000, and the Kitsilano Citizens 
Committee was prepared to recommend the expendituce of only SlZO^OOO. 
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The Park Board received notification recently that the Provincial Recreation Grant 
would not be available for this project in 1976. It Is not known if it will be 
available after March 1977. 

Further analysis of the schematic designs for renovations and additions to the 
Cormunity Centre showed that the additions of an elevated covered walkway between 
the new Ice Rink and the Community Centre and the development of the mezzanine 
floor in the Ice Rink would tie these two facilities together, enabling them to 
function as a unified complex, and would facilitate centralized management of 
both facilities. 

With the cost of these two items and an increase to account for inflation, the 
total project cost now stands at $525,000. This means $235,000 is required in 
addition to the $290,000 already allocated if this project is to be completed 
to this level. 

The Park Board, at their meeting on September 27, 1976 resolved that: 

"the Board advise City Council, the Kitsilano Community Centre Association 
and the Kitsilano NIP that an amount of approximately $235,000 will be made 
available from the Board's unallocated amount tentatively set in the recreation 
facilities section of the 5-Year Plan for this project." 

Additional funding for this project is not recommended to come out of the 
Kitsilano NIP budget because this additional amount could only be made available 
at the expense of other projects which have as high a priority in the community. 

Council's options include: 

1. ) allocate an amount of approximately $235,000 in the recreation facilities 

section of the 5 - Year Plan to be used for renovation as set out in 
Option F (amended) 

2. ) allocate $120,000 from the Kitsilano NIP budget (instead of the $170,000 

allocated to Option F) to be used with the $70,000 available from the 
Park Board budget and the $25,000 from the Community Centre Association 
to make renovations only to the Community Centre. 

The Director of Finance advises that the amount of money requfred to complete 
this project ($235,000) is not available in City Capital Accounts. The Director 
of Finance supports the Parks Board position that the required amount he included 
in the unallocated amount tentatively set in the recreation facilities section 
of theRve-Year Plan." 


The City Manager submits this report for the CONSIDERATION of City Council. 


FOR CQUmi AGlQll SEE PAGE(S)...../M. 
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MANAGER'S REPORT 

September 29, 1976 

TO: Vancouver City Council 

SUBJECT: Kitsilano Community Centre - Request for 
Additional Funding 

CLASSIFICATION: CONSIDERATION 


The Director of Planning reports as follows: 


"On September 21, 1976 City Council received a letter from the Kitsilano War 
Memorial Community Centre Associatio n and the Kitsilano Local Area Planning 
Committee asking for Council's financial support for a joint NIP/Park Board/ 
Community Centre Association project to renovate the Kitsilano Community Centre 
and to link it with the new Kitsilano Ice Rink. City Council referred this 
letter to the Park Board, Director of Finance and the Director of Planning for 
review and a report back to Council. 

On November 12, 1974 City Council approved the Concept Plan for the Kitsilano 
Neighbourhood Improvement Program. The Concept Plan allocated $150,000 to 
"Community Centres Facilities". Approximately $100,000 of this amount was to be 
made available to make improvements the Kitsilano Community Centre. The 
Concept Plan also noted "It is recognized that it (the $100,000 allocation) is 
not enough to do the job; however, it is a contribution to the facility that will 
require additional Park Board funds to complete the job." It was anticipated at 
that time that these additional Park Board funds would be forthcoming once the 
5-Year Plan was approved. However, the 5-Year Plan was defeated. 

On April' 22, 1975 City Council approved the expenditure of up to $7500 from the 
Kitsilano NIP Budget (with an additional $7500 allocated by the Park Board) to 
hire a consultant to report on the role of the Community Centre in the context of 
the recreation needs in Kitsilano. A consultant was hired and he produced a list 
of priority needs for the Community Centre. He then prepared cost estimates for 
the renovations and additions required to meet these needs. 

Since there were various levels of funding possible (ie. NIP funds. Park Board 
funds, the Provincial Recreation Grant, Community Centre Association funds) the 
consultant produced a series of options which reflected the amounts of work which 
could be done with the amounts of money possibly available. (Attached as Appendix 

On March 3, 1976 the Kitsilano Citizens Planning Committee recommended that Option 
H (total estimated cost $660,000) be approved as the long term goal and Option F 
(total estimated cost $420,000) be approved as an intermediate goal. It was felt 
Option F provided the minimum improvements desired and which could realistically 
be achieved through existing funding sources. On March 22, 1976 the Park Board 
endorsed that recommendation. 


On April 27, 1976 City Council approved Option H as the master plan and Option F 
as the intermediate stage for renovations to the Kitsilano Community Centre. It 
was anticipated that Option F would be funded as follows: 


Neighbourhood Improvement Program $170,000 

Community Centre Association 50,000 

Vancouver Park Board 70,000 

Provincial Recreation Grant 130,000 

$420,000 


Council at that time approved $170,000 from the NIP budget and $70,000 in advance 
of the Park Board 1976 Capital Budget. The Community Centre Association allocated 
$50,000 on the basis that sufficient funds would be available to complete Option F, 
The Kitsilano Citizens Committee recommended that $170,000 from the NIP budget be 
mads available on the same basis. 

If insufficient funds were available to complete Option F, then the Community 
Centre Association was willing to allocate only $25,000, and the Kitsilano Citizens 
Committee was prepared to recommend ths expendituce of only $120,000. 
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The Park Board received notification recently that the Provincial Recreation Grant 
would not be available for this project in 1976. It is not known if it will be 
available after March 1977. 

Further analysis of the schematic designs for renovations and additions to the 
Cormunity Centre showed that the additions of an elevated covered walkway between 
the new Ice Rink and the Community Centre and the development of the mezzanine 
floor in the Ice Rink would tie these two facilities together, enabling them to 
function as a unified complex, and would facilitate centralized management of 
both facilities. 

With the cost of these two items and an increase to account for inflation, the 
total project cost now stands at $525,000. This means $235,000 is required in 
addition to the $290,000 already allocated if this project is to be completed 
to this level. 

The Park Board, at their meeting on September 27, 1976 resolved that: 

"the Board advise City Council, the Kitsilano Community Centre Association 
and the Kitsilano NIP that an amount of approximately $235,000 will be made 
available from the Board's unallocated amount tentatively set in the recreation 
facilities section of the 5-Year Plan for this project." 

Additional funding for this project is not recommended to come out of the 
Kitsilano NIP budget because this additional amount could only be made available 
at the expense of other projects which have as high a priority in the community. 

Council's options include: 

1. ) allocate an amount of approximately $235,000 in the recreation facilities 

section of the 5 - Year Plan to be used for renovation as set out in 
Option F (amended) 

2. ) allocate $120,000 from the Kitsilano NIP budget (instead of the $170,000 

allocated to Option F) to be used with the $70,000 available from the 
Park Board budget and the $25,000 from the Community Centre Association 
to make renovations only to the Community Centre. 

The Director of Finance advises that the amount of money requfred to complete 
this project ($235,000) is not available in City Capital Accounts. The Director 
of Finance supports the Parks Board position that the required amount be included 
in the unallocated amount tentatively set in the recreation facilities section 
of the Rve-Year Plan." 


The City Manager submits this' report for the CONSIDERATION of City Council. 




MANAGER'S REPORT 


September 30, 1976 


TO: 


Vancouver City Council 


SUBJECT: Rezoning Application - North Side of 
2800 Block East 2nd Avenue 


CLASSIFICATION: RECOMMENDATION 


The Director of Planning reports as follows: 

'An application has been received by the Director of Planning 
from Mr. Frank Musson, Architect on behalf of Kelly Douglas and 
Company Limited whereby the above-noted property be rezoned from 
(RS-1) One-Family Dwelling District to (C-l) Commercial District 
for the purpose of: 

'Expansion of existing ECONO-MART FOOD SUPERMARKET.' 

Attached as Appendix A is a letter from the applicant, submitted 
with the application. 

SITE DESCRIPTION 

The site is located on the North side of the 2800 Block of East 2nd 
Avenue immediately West of the existing (C-l) Commercial District. 
The site has a frontage of 176 feet and a depth of 144 feet for a 
total site area of 25,344 square feet (including that portion of the 
existing lane to be closed. ) The site is composed of three lots 
(Lots 25-27) developed with one-family dwellings and a portion of the 
existing parking lot (portion of Lot A) both of which are zoned (RS-1) 
One-Family Dwelling District. The existing lane is included in the 
site which is to be relocated to the Westerly 20 feet of Lot 27. 
(See Appendix B). 

The lands of the block containing the site are zoned and developed as 
follows : 


The lands to the East are zoned (C-l) Commercial District 
and are developed with the existing Econo-Mart Supermarket 
and off-street parking. 

The lands to the North are zoned (RS-1) One-Family Dwelling 
District and are developed as off-street parking for the 
Econo-Mart Supermarket, ancillary to a principal use on an 
adjacent site. 

The lands to the West are zoned (RS-1) One-Family Dwelling 
District and are developed with one-family dwellings. 


The lands surrounding the block containing the site proposed to be 
rezoned are zoned (RS-1) One-Family Dwelling District to the West, 
North and South and are developed with one-family dwellings except 
for the Church on the North side of East 1st Avenue. The lands on 
both sides of Renfrew Street between East 3rd Avenue and Graveley 
Street are zoned (C-1) Commercial District and are developed with 
various commercial uses including a bakery, bank, television repair 
shop, etc. 
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PROPOSED DEVELOPMENT 

The drawings submitted with the application and marked "Received - 
City Planning Department May 4, 1976" indicate expansion of the 
existing one-storey retail store 85 feet to the West and upgrading 
of the landscaping and screening. The drawings also indicate 
acquisition of lots 25-27 and relocation of the existing lane for 
off-street parking purposes. The proposed expansion is to add 
7,300 square feet of floor area to the existing 167240 square feet of 
the Econo-Mart Supermarket for a total floor area of 23,540 square feet, 

BACKGROUND 

The Planning Department is in favour of the proposal to upgrade and 
expand the existing Econo-Mart Supermarket but cannot support the 
application to rezone to (C-1) Commercial District, The expansion 
will be providing more facilities and services to the public including 
frozen food, dairy, produce and self-serve meat departments. The form 
of development at a total floor area of 23,540 square feet will not 
just be providing a service for the day-to-day needs of the local 
neighbourhood. The supermarket facility will be providing service for 
a large area of the eastern part of the City, Under the (C-l) 
Commercial District a retail store is an outright use thereby limiting 
the control the City would have to ensure a suitable design, adequate 
provision of off-street parking, landscaping and screening. 

The Director of Planning would support rezoning of the existing site 
(including the existing store and off-street parking) plus the site 
proposed for rezoning to (C-l) Commercial District by the applicant, 
whereby this total site Lot A, 25-27, Block 48, Section 32, T,H.S.L, 
(See Appendix C for the site) be rezoned from (RS-1) One-Family 
Dwelling District and (C-l) Commercial District to (CD-l) Comprehensive 
Development District for a supermarket and off-street parking. The 
Planning Department has been working with the applicants who are agree- 
able to have the total site rezoned to (CD-I) Comprehensive Development 
District , 

The proposed development would still be to expand the existing store 
85 feet to the West as explained above and the calculations over the 
total site are as follows: 

Calculations 

Site Area: 85,971 square feet or 1,97 acres 

Floor Area: Existing l6,240 square feet 

Proposed 7,300 square feet 


Total 23,540 square feet 

Floor Space Ratio: 0,273 

Off-Street Parking: Required 44 spaces 

Proposed IO8 + 12 small car 120 spaces 

Off-Street Loading: Required 2 spaces 

Proposed 2 spaces 

Height: 1 Storey or 26 feet 

PUBLIC INFORMATION MEETING 

A Public Information Meeting was held on August 16, 1976 in the area 
by the Planning Department where the applicant, representatives from 
Kelly Douglas and Company Limited and 50 residents discussed the 
proposed rezoning to (CD-I) Comprehensive Development District and the 
proposed form of development. The majority of the residents were in 
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Regular Council, September 29, 1970 

ENQUIRIES AND OTHER MATTERS (cont'd) 


11 


Alderman Sweeney - 
Development Permit: 
2285 East 61st Avenue 
(Music Studio) 


referred to application to use 
2285 East 61st Avenue as a music 
studio but difficulties are being 
encountered because of certain land- 
scaping and screening required to be 
effected. The position is set out in 
a communication dated September 23rd 
from Mr. W.J. Mullin. The Alderman 
enquired why, in this particular 
case in this building, this applicant 
is unable to obtain the permit in 
these circumstances but other 
occupants in the building are not 
so affected. 


His Worship the Mayor referred the 
matter to the Board of Administration. 


Alderman Hardwick - requested His Worship the Mayor 

Aircraft Routing over the enquire of the Department of 

City in the Area around Transport in respect of this 

West 41st Avenue activity, whether this is the regular 

routing and if so, ask the air- 
craft be directed down the middle 
of the harbour line rather than 
over a highly populated residential 
area . 


His Worship the Mayor agreed to 
make this enquiry. 


COMMUNICATIONS OR PETITIONS (cont'd) 


Name: Southeast Sector 


The Council further considered the matter of a suitable 
name for the Southeast Sector, noting the following names have 
been proposed: 

Champlain 

Fraserview 

Kerbury 

Kerkentyne 

Kerrborough 

Kerridge 

Southridge 

Sparbrook 

Tynecrest 

Vankerine 


It was agreed to ballot on these names. After duo con- 
sideration and two ballots, the name 'Champlain Heights' was 
selected . 


MOVED by Aid. Rankin, 
SECONDED by Aid. Sweeney, 

THAT the Southeast Sector area, bounded by 48th Avenue, 
Boundary Road, North Kent Avenue, Kerr Street, 54th Avenue, 
and Tyne Street, be named 'Champlain Heights'. 


- CARRIED 
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favour of the proposal as it upgraded the existing facility and 
provides more variety and service to the public. There was some 
concern expressed by a few residents who live on the South side of 
East 2nd Avenue about the expansion of the building 85 feet to the 
Wost and thereby blocking their view. At the meeting a petition was 
presented by Mr. Newcombe of Realty Appraisals Ltd., in which 21 
merchants in the commercial area favoured the proposed development, 
Mr, Newcombe had also contacted ten of the residents on the South 
side of the 28OO Block of East 2nd Avenue (immediately South of the 
site) of which 6 favoured the proposal, 2 opposed the proposal and 2 
had no opinion. The petition was received on August 20, 1976, The 
minutes of the Public Information Meeting and the petition are 
attached as Appendix D, 

URBAN DESIGN PANEL 

The Urban Design Panel considered the application on July 29, 1976, 

'The Panel had no objections to the addition to the 
supermarket and noted the proposal to improve the 
existing building by painting graphics on the recess 
panels. They are, however, concerned about the provision 
of accoustic and visual buffers to provide privacy for 
adjacent residential developments, in particular for 
Lot 8, Proper fencing, planting of large trees, earth 
berms or mounding should be provided to minimize the 
impact of the car park. 

Recommendation: that the rezoning be approved and after 
rezoning the scheme be brought back for Panel's review,' 

CITY ENGINEER 

The City Engineer in a memo dated June 14, 1976 has the following 
comments on the proposal: 

'1, The configuration of the relocated lane has been 

modified on the attached plan to meet this Department's 
requirements, (See Appendix E) 

2, The relocated lane must be paved at the applicant's 
expense , 

3, The parking layout shown appears satisfactory, 

4, There is to be no access from East 2nd Avenue-, 

5, The loading facilities appear satisfactory,' 

RECOMMENDATION ; The Director of Planning recommends the following: 

1, That the application be amended by the applicant and the additional 
fee paid, whereby Lots A, 25-27; Block 48; Section 32; T,H.S.L,; 

be rezoned from (RS-1) One Family Dwelling District and (C-l) 
Commercial District to (CD-l) Comprehensive Development District 
for the purpose of a 'Supermarket and customarily ancillary 
facilities including off-street parking and loading. » 

2. That the following recommeridations be received by Council and 
the whole matter be referred direct to a public hearing after 
a report from the Vancouver City Planning Commission: 

A, The Director of Planning recommends thfit the application 
'be approved to rezone to (CD-l) Comprehensive Development 

District , 

B. That the CD-I By-Law restrict the form of development 
as follows: 
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USES! 


FLOOR SPACE RATIO: 


HEIGHT! 


OFF-STREET PARKING: 


OFF-STREET LOADING: 


Supermarket 

Customarily Ancillary Facilities including 
Off-Street Parking and Loading 

Not to exceed 0.275 and to be measured in 
accordance with the (C-l) Commercial District 
Schedule . 

Shall not exceed 1 storey nor 28 feet as 
measured from the average building grade of 
East 2nd Avenue as determined by the City 
Engineer. 

108 off-street parking spaces shall be 
provided. 

Shall be provided in accordance with Section 
13 of the Zoning and Development By-Law No. 
3575. 


And subject to the following: 


i. The detailed scheme of development shall first be approved 
by the Director of Planning following further advice from 
the Urban Design Panel having due regard to the overall 
design, provision and maintenance of landscaping, screening, 
off-street parking and loading, garbage collection facilities 
and the provision and location of mechanical equipment. 

ii. That vehicular ingress and egress, off-street parking and 
loading be provided satisfactory to the City Engineer. 


iii. That the existing lane be relocated as detailed in Appendix 
E and be dedicated to the City. 


iv. That the necessary retaining walls be provided at the expense 
of the owners adjacent to the relocated lane. 

V. Prior to the approval of the Development Permit Application, 
the owner shall consolidate the total site as one and so 
register in the Land Registry Office. 


The City Manager RECOMMENDS that the report of the Director of 
Planning be received and the whole matter referred to a Public 
Hearing. 


FOR COUNCIL ACIIO!^ SEE FAGE(S)....Z^^.. 


MANAGER'S REPORT 


TO: VAICOUVER CITY COUNCIL October 4th, 1976 

SUBJECT: FAI^ILY HOUSING - 8600 Block Osier Street 
CIASSIFICATION: CONSIDERATION 


On July 27th, 1976, Vancouver City Council passed the following resolution: 

"That the City not proceed with any proposal calls at this 
time until funding from the Federal and Provincial Govern- 
ment is clarified." 

On September 21st, 1976, Council approved the following recommendation of 
t'he Standing Committee on Housing & Environment: 

"A. THAT the City proceed with family non-profit housing 
projects on the following sites: 


Triumph at Temple ton (Eaon) 

1800 Block Adanac (Daon) 

8600 Block Osier (Westwater) 

950 West 6th Avenue (Lewarde) 

8th and McLean (Daon) " 


Tne only project for which C.M.H.C. have given tentative commitment is the 
Westvjater project on Osier Street. The attached letter of intent frcsri 
C.M.H.C. refers. Westwater Realty are prepared to contract with the City 
for construction of the 12-unit apartment for the fixed sum of $560,000. 


DESCRIPTION OF PROJECT 

ITie proposed building will be located at 8645 ~ 8653 Osier Street. 

After application of the High Impact Grant, the rentals required to recover 
operating costs will be as follows: 

N o. of Units Monthly Rentals 

IVo-bedroom units 6 $335 

Three-bedroom units 6 $425 


I'lI^CIAL STATUS 

Tlie final estimated costs for the total project are as follows: 
1. By contract with Westwater Realty: 


a) land acquisition $155,000 

b) architect's fees 15,000 

c) building construction 390,000 


SUB-TOTAL $560,000 

2. Fijrther costs to the City: 

a) interim financing $ 18,700 

b) taxes during construction 1,600 

c) insurance during construction 800 

d) legal expenses 4,500 

e) organization expense 2, 500 


SUB-TOTAL $ 28,100 


TOTAL 


$588,100 
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3. Maximum C.M.H.C. loan (AHOP limits) 

6 only 3-bedroam units @ $47,000 $282,000 

6 only 2-bedr'Oom units @ $45,000 $270,000 

$552,000 

u. Estimated net total cost to the City $ 36,100 


If Council wishes to accept this proposal, it should pass the following 
resolutions: 

A. Instruct the Director of Finance to advance up to $200,000 
from the Public Housing Fund to the City of Vancouver Public 
Housing Corporation for the purchase of the above site. 

B. - On behalf of the City of Vancouver Public Housing Corporation, 

authorize the purchase and development of the above property 
subject to the developer obtaining a development permit to 
the satisfaction of C.M.H.C. 

The foregoing resolutions to be subject to: 

i) the provision of adequate amenity space to the satisfaction 
of C.M.H.C. 

ii) maximum loan approval by C.M.H.C. of $552,000 


The City Manager, noting that the capital subsidy of $3,000 per unit 
could affect the final subnissions of other potential proposal calls if 
this project is accepted, submits the foregoing report to Council for 
CONSIDERATION. 


FOR COUfKR ACTlGt'i SEE PAGE(S) ./..<b^. 


MANAGER ' S REPORT 


'Zoo 


TO: 


Vancouver City Council 


October 4th, 1976 


SUBJECT : 


Labour Negotiations - G.V.R.D. 


CLASSIFICATION: 


RECOMMENDATION 


Attached is a memorandum from the Sub-Committee of the 
G.V.R.D. Labour Relations Committee outlining the method of 
operation for labour negotiations that is proposed for partici- 
pating municipalities in the G.V.R.D. This report vas approved 
by the Labour Relations Committee. 


The report contains recommendations including the organization 
and structure for the conduct of region-vide negotiations vithin 
the G.V.R.D. ¥hereas City Council has already resolved "to 
retain the G.V.R.D. to carry on labour negotiations and related 
ancillary services for all of its employees in respect to vhom 
a bargaining certificate is in effect", the attached report 
requests re-affirmation and endorsation of the details included 
therein. The procedures outlined are substantially those in 
effect at the present time and therefore, the City Manager 
RECOMMENDS that the three recommendations of the Labour Relations 
Sub-Committee of the G.V.R.D. be endorsed. 



STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


REPORT TO COUNCIL 



SEPTEMBER 21, 1976 


A meeting of the Standing Committee of Council on Community 
Services was held on Tuesday, September 21, 1976, in Committee 
Room No. 1, Third Floor, City Hall, at approximately 12:00 Noon. 


PRESENT: Alderman Rankin, Chairman 
Alderman Boyce 
Alderman Marzari 

ABSENT: Alderman Sweeney 
Alderman Volrich 


INFORMATION 

1. Ratification of the Chairman's Authorization for 
the Sale of Surplus Furniture and Equipment to a 
Non-Profit Organization 

The Committee had before it for consideration the attached 
form allocating $650.00 worth of surplus furniture and equipment 
to the Multicultural Resource Team for $69.55. 

The Committee has authority to approve the sale of surplus 
furniture and equipment to non-profit organizations and the 
attached form was signed by the Chairman on Monday, September 13, 
1976 and ratification of his action by the Committee was required. 

Following consideration, it was 


THAT the Committee concurs with the Chairman's 
authorization for the allocation of $650.00 worth 
of surplus furniture and equipment to the Multi- 
cultural Resource Team for $69.55. 


RECOMMENDATION 

2 . Dial-A-Dietitian Service - Grant Request 

The Conunittee had before it for consideration a Manager's 
Report dated August 25, 1976 (copy circulated) in which the 
Medical Health Officer submitted for the Committee's considera- 
tion: 

" (1) That the Dial-a-Dietitian service continue in 

its current role and present level of operation. 

(2) That a grant of $120.00 per month be approved for 
the period November 1, 1975 to March 31, 1977 to 
cover rent expenses of $90.00 per month and 
telephone expenses of $3 0.00 per month. " 


COMMITTEE CLERK: 


H. Dickson 


RESOLVED 


Continued on Page 2 
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Clause He. 2 Continued 

During discussion^ it was noted that the Acting Comptroller 
of Budgets, in the Manager's Report, advised that as funding for 
the rental and telephone costs of the North Health Unit is 
already provided j.n the Departn^ental Accounts, the requested 
grant will incur no additional cost to the City. 

Following consideration, it was 

RECOr-MENDED 

THAT Council grant a total of $2040.00 to cover rent 
and telephone expenses totalling $120.00 per month 
for the period November 1, 1975 to March 31, 1977 
for the Dial-A~Dietitian Service » 

3. New City Zoning By-Law Designation for Halfway Houses, 
Group Houses and Related Facilities ' ' 


The Committee had before it for consideration a Manager's 
Report dated September 8, 1976 {copy circulated) in which the 
Director of Social Planning reported on problems encountered by 
halfway house operators, the current variety of methods used by 
civic officials in handling such facilities and concluding with 
a series of six recommendations which, if approved by Council, 
would provide new zoning regulations and procedures for halfway 
houses, group houses and related facilities. 

A representative of the Social Planning Department, aloj'ig 
v/ith the Medical Health Officer, the Director of Permits and 
Licenses, a representative of the Planning Department and the 
Director of Legal Services, appeared before the Committee on 
this matter. 

The Social Planning Department, representative spoke to the 
report, pointing out there are a large number and great variety 
of halfway house facilities scattered throughout the City. 

He pointed out the pressure to develop community based 
facilities such as halfway houses stems from the closure of 
several provincial institutions and that this pressure on muni- 
cipalities to allow such facilities will continue. 

The Medical Health Officer pointed out that the report 
before the Committee deals with zoi>ing only; that the actual 

licensing of such facilities is a separate matter which is handled 
under the Community Care Licensing Act, and that the National 
Building Code also applies to halfway houses. 

A representative of the Mental Patients Association, which 
operates five halfway houses in the City, each containing eight 
to ten persons, stated the Association approves of the recommenda- 
tions contained in the Manager's Report. 

During consideration, the Committee noted there have been 
numerous problems encountered by halfway house operators because 
the City does not have firm zoning guidelines for such uses and 
it was considered that the recommendations contained in the 
;'4anager'G Report will reduce a number of these problems. 


Continued on Page 3. 
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Clause No. 3 Continued 

Following discussion, it was 
RECOMMENDED 

A. THAT all Group Homes, Halfway Houses and related 
types of facilities be designated "Community 
Residential Facilities" for civic by-law and 
administrative purposes. 

B. THAT the following definition be added to the 
zoning and development by-law and apply to all 
development permit applications concerning Com- 
munity Residential Facilities: 

DEFINITION 

A Community Residential Facility shall mean any 
group-living arrangement for a maximum of ten (10) 
persons with physical, mental, emotional, or 
related handicaps and/or problems, that provides 
food and/or lodging and that is developed for the 
personal rehabilitation of its residents through 
self-help and/or professional care, guidance and 
supervision. 

C. THAT Community Residential Facilities be permitted 
as a conditional use in all commercial and resi- 
dential areas. 

D. THAT the development permit application for a 
Community Residential Facility be subject to the 
approval of the Director of Planning, after 
recommendation of the Director of Social Planning 
and that as a general guideline community resi- 
dential facilities should not constitute more than 
10% of the population within a two (2) block radius. 

E. THAT notification of neighbours respecting a 
proposed Community Residential Facility be at the 
discretion of the Director of Planning, after recom- 
mendation of the Director of Social Planning. 

F. THAT the Director of Legal Services and the Director 
of Planning report to Council on the necessary by- 
law amendraents. 


Thr- tneetiiig adjourned at approximately 12:35 P.M. 


FCn COliNGL ACTiON SEE PAGE{S) 1, 
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STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


SEPTEMBER 23, 1976 


A meeting of the Standing Committee of Council on Planning and 
Development was held in the No. 1 Committee Room, Third Floor, City 
Hall, on Thursday, September 23, 1976 at approximately 1.40 p.m. 


The Chairman requested Alderman Cowie to serve as Vice- 
Chairman. Alderman Cowie accepted and Alderman Kennedy stated he 
would request the Mayor to make the appointment. 


INFORMATION 

1. Development Permit Application No. 75250 

North Foot Cassiar St. - Alberta Wheat Pool 

The Committee considered the following report of the City Manager 
dated September 10, 1976: 

"City Council on the 12th August 1975 resolved: 

'THAT items concerning Development Permit Applications in 
the Burrard Inlet Waterfront Study area continue to be sub- 
mitted to the Standing Committee on Planning and Develop- 
ment for information. ' 

The Director of Planning reports as follows: 

•A development permit application has been received from V.B. 
Cook Co. Ltd., Engineers, on behalf of Alberta Wheat Pool to 
erect a grain storage annex. 

The Alberta Wheat Pool is located immediately west of the 
Second Narrows Bridge. It consists of a central workhouse, 
three batteries of silos, docks and rail spurs. 


PRESENT : 


Alderman Kennedy, Chairman 
Alderman Bird 
Alderman Cowie 

Alderman Har court (Items 2 & 3) 


CLERK TO THE 
COMMITTEE 


M.L. Cross 


Cont'd 
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The proposed grain storage annex located east of the 
existing facilities is 312' x 103' and 150' high, 30' 
higher than the adjacent silos. The development involves 
cutting back the east end of the dock; filling for the 
foundation and the provision of three 36" exterior con- 
veyor belts on the roof of the adjacent structure. 

The application is now being processed and will be 
presented to the Urban Design Panel. Drawings submitted 
with the application and other information will be avail- 
able at the meeting of the Committee. ' " 

The Committee agreed that the Development Permit Application 
should be processed in the normal manner. If the Urban Design 
Panel refuses the application or has any severe reservations, the 
item should be reported back to the Committee. 


RESOLVED: 

THAT the report of the City Manager dated September 
10, 1976 may be received for information. 


2. Musqueam Indian Band Request for Exclusion from the 
Agricultural Land Reserve 

The Committee considered a report dated September 13, 1976 
(on file in the City Clerk's office) which the City Manager submit- 
ted for Information. In the report the Director of Planning 
advises that in May 1976, the Musqueam Indian Band forwarded an 
application to the City of Vancouver requesting that a portion of 
the Musquam Indian Reserve No. 2 bounded by Wallace Street, the 
Fraser River and 51st Avenue, which is included in the boundaries 
of the Agricultural Land Reserve of the B.C. Land Commission Act, 
be excluded from the Agricultural Reserve. In order to evaluate the 
land the Indian Band wishes to have withdrawn, the Director of 
Planning feels that the whole of the land in the Agricultural 
Reserve should be assessed. The Director of Planning has requested 
the B.C. Land Commission to carry out a soil classification inven- 
tory of all the lands within the Agricultural Land Reserve in the 
City in order to assess its potential agricultural capability. 
The Planning Department will report back to the Committee with 
recommendations on continued inclusion or exclusion of the 
lands in the Agricultural Land Reserve in the City based on the 
soil classification data and other relevant information. 

Mr. R, Guerrin, representing the Musqueam Indian Band, stated 
that the Band does not feel that this land should be agricultural. 
They require the land for permanent residences as well as for a 
small light industrial operation that will provide employment for 
Band members. 

After discussion the Committee 

RESOLVED: 

THAT the report of the City Manager dated September 
13, 1976 be received. 


.5 
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NOTICE OF MOTION 

The following Notices of Motion were submitted and recognized 
by the Chair : 

1. Inhalation: Polish Remover 
and Glue Vapours 

MOVED by Aid. Calder, 
SECONDED by Aid. Phillips, 

THAT WHEREAS the inhalation of nail polish remover and glue 
vapours by young people is a serious problem and a serious threat 
to the community's health and welfare; 

AND WHEREAS such inhalation if prolonged can cause 
permanent damage to human organs; 

AND WHEREAS our greatest natural resource is in our young 
peopl e ; 

THEREFORE BE IT RESOLVED THAT the Vancouver City Council 
request the Retail Merchants Association and the Pharmaceutical 
Association to request their members to place nail polish 
remover and glue 'behind the counter' so as to assist in the 
control of the sale of these products to our youth. 

(Notice) 


2 . Vancouver Development and Housing Corporation 

MOVED by Aid. Wilson, 

RESOLVED THAT the City Council consider the advisability of 
establishing a 'Vancouver Development and Housing Corporation' 
to operate generally along lines established by the Government of 
Ontario for their H.O.M.E. program (Home Ownership Made Easy) ; 

FURTHER THAT the Legal Department report to the Standing 
Committee on Planning and Development any Legislation required 
from Victoria to establish a Vancouver Development and Housing 
Corporation. 

(Notice) 


3 . Barber Shops Closing 

MOVED by Aid. Linnell, 

THAT WHEREAS Barber Shops are required by By-law 4462 of 
the City of Vancouver to close one business day each week; 

AND WHEREAS until November 25, 1969 Beauty Salons were also 
required to close one business day each week, but the restriction 
was abolished; 

AND WHEREAS Barber Shops render the same or a similar 
service to males as Beauty Shops render to females, the distinction 
in hours of closing should be abolished; 

AND WHEREAS Barber Shops are now the only service to the 
public that are required to close their businesses and suspend 
their services one day per week; 

THEREFORE BE IT RESOLVED THAT the City of Vancouver amend 
By-law 4462 to eliminate the requirement of Barber Shops to close 
one business day each week. 

(Notice) 
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RECOMMENDATION 

3 • Parkade Security ~ Design Guidelines and Standards 

The Committee considered a report of the City Manager dated 
September 8, 1976 (copy circulated) in which the Director of 
Social Planning makes recommendations aimed at increasing personal 
safety against crime in both existing and proposed parkade struc- 
tures and submits Design Guidelines and Standards v^hich were 
prepared by City staff from Engineering, Fire, Permits & Licences, 
Planning, Police and Social Planning, in consultation with downtown 
businessmen and parking facility owners and operators. 

Mr. D. Purdy of the Social Planning Department outlined, the 
discussions that had taken place. Two of the major concerns were 
increased costs and level of patrols expected. Generally, the 
business community felt they could support the recommendations. 
After discussion the Committee 

RECOMMENDED : 

A) THAT the proposed Design Guidelines and Standards 
outlined in the report of the City Manager dated 
September S, 1976 be approved for parking facilities 
in the City of Vancouver. 

B) THAT the Director of Legal Services, the Director 
of Planning and the City Building Inspector report 
to Coimcil on required By-law changes to implement 
the Guidelines. 

C) THAT the City Engineer report back on costs 
involved in implementing the Guidelines in City- 
owned parking facilities. 


4. Charles- Adanac Area - Disposition of Personal Care Facility 
Site 


The Committee considered a report of the City Manager dated 
September l6th, 1976 (copy circulated). 

Mr. R. Youngberg, Associate Director, Area Planning, outlined 
the neighbourhood plan for the Charles- Adanac area which was 
approved by Coimcil in April 1974. The plan indicated a l65-unit 
co-operative multiple housing complex in the northwest corner of 
the site, the existing park, single-family housing in the middle 
of the site and a personal care home site in the southeast corner. 
The Provincial Government did not purchase the site for the 
development of a personal care home and it was subsequently decided 
that the site was unsuitable for senior citizens housing. The 
Director of Planning was requested to come up with an alternative 
use for the site. The only appropriate use appears to be residential. 

A single-family subdivision is recommended for the following 
reasons: 

1. This small neighboiarhood will have a significant component 
of multiple attached accommodation when the l65-unit co- 
operative housing project now under construction at Cassiar/ 
Adanac is completed. Neighbourhood residents have been 
adamant in opposing additional multiple-family development 
on the basis that they will soon have their fair share of 
such accommodation. 


Cont ' d 
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Clause #4 Continued 

2. Subdivision of the lots for single-family dwellings on 
small lots would provide a natural extension of the 
existing neighbourhood and augment that neighbourhood. 

3. Single-family dwellings in an appropriate subdivision con- 
figuration would provide a viable transition between 
existing residential space on the north and industrial 
space on the south. 

The configuration of a new single-family subdivision for this 
area will depend upon the undeveloped Charles Street right-of-way. 
The Planning Department is of the opinion that Charles Street 
should remain open for the following reasons: 

1. The opening of Charles Street would place an industrial 
street directly abutting a residential area with clearly 
negative environmental effects on that area. 

2. The industrial sites abutting Charles Street in this 
location presently have vehicular access from both 
Boundary Road and Kootenay Street. 

The City Engineer proposes that Charles Street remain open to 
serve as access to the northeasterly part of an industrial lot 
on the south side of Charles Street. 

With the closure of Charles Street, 40 single-family lots 
would be created. If Charles Street remains open, 35 single- 
family lots would be created. Although five lots would be lost, 
the City Engineer advised that there still could be a landscaped 
buffer of 38', which is only 2* less than that proposed with the 
closed street. 

In answer to a question from the Committee as to the economics, 
Mr. G. Jordan, Supervisor of Property and Insiorance, stated that 
approximately $150,000 in revenue would be losf if the five lots 
were not sold for single family development. 

A member of the Committee felt that the Charles- Adanac 
Planning Advisory Committee should be consulted as to which 
single-family subdivision they would prefer for the area. 

After discussion, the Committee 

RECOMMENDED : 

A. THAT the use of the former personal care facility 
site for single-family residential development be 
approved. 

B. THAT the Director of Planning be instructed to make 
application to rezone existing Lots 13-31, Block 2, 
Plan 3731, S.E.i Section 27, THSL from Local Commer- 
cial District (C-1) and Heavy Industrial District 
(M-2) to One-Family Dwelling District .^(RS-1) and 
refer the application direct to Public Hearing 
after receiving a report thereon from the 
Vancouver City Planning Commission. 

C. THAT the two alternative single-family subdivisions 
as outlined on Appendices 4 and 5 of the Manager's 
Report dated September l6th, 1976 be referred to 
the Director of Planning and City Engineer for 
further study after discussions have been carried 
out with the Charles Adanac Planning Advisory 
Committee. 

FOR COUNCIL ACTIO?] SEE PAGE{S} ../^:1„. 


CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 


A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, October 19, 1976, in the Council Chamber, 
Third Floor, City Hall, commencing at 2.00 p.m. 

PRESENT : Mayor Phillips 

Aldermen Bird, Cowie, Har court, 

Kennedy, Marzari, Rankin, 
Sweeney and Volrich. 

ABSENT : Alderman Boyce (111) 
CLERK TO THE COUNCIL: D.H. Little. 


PRAYER 

The proceedings in the Council Chamber were opened with 
prayer . 

ACKNOWLEDGMENT 

The Mayor acknowledged the presence in the Council Chamber 
of students from the Employment Orientation for Women Class at 
Vancouver Community college (King Edward Campus) , under the 
direction of their instructor, Ms. Betsy Macdonald. 

'IN CAMERA' MEETING 

The Council was advised that there were matters to be 
considered 'In Camera' later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Bird 
SECONDED by Aid. Sweeney 

THAT the Minutes of the Regular Council of October 5, 1976, 
(with the exception of the 'In Camera' portion) be adopted. 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Sweeney 
SECONDED by Aid. Bird 

THAT this Council resolve itself into Committee of the 
Whole, Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 
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STANDING COMMITTEE REPORT AND DELEGATIONS 

Report of Standing Committee on 
Planning and Development 
(September 30, 1976) 

Kitsilano N.I. P. - Mini-Park 
on Vine Street at 7th Avenue. 
(Clause 2) 


Council, on October 5, 1976, agreed to hear representations 
from interested groups and individuals on the proposed Mini-Park 
on Vine Street at 7th Avenue. 


The following representations were heard: 


Ms. E .J .Rittenhouse , Kitsilano Local Area Planning - stated that 
there has been considerable community publicity about the proposed 
mini-park over the past nine months. She requested that Council 
approve the recommendation of the Director of Planning. 

Mr. G. Moul , Kitsilano Ratepayers' Association - advised that 
his association is opposed to the proposed closure of Vine Street 
for this park. He referred to a letter he had received from the 
Fire Chief opposing the closure of this street because of 
potential difficulty of access for emergency vehicles. 

Mr. T. Hinkle , advised Council that he lives on Vine Street 
adjacent to the proposed mini-park. In his opinion this section 
of Vine Street is primarily a pedestrian route and therefore he 
is in favour of the proposed park. 

Mr. F. Fredrikson , part-owner of the Grange Apartments, which 
would abut the mini-park, objected to the proposal as he considers 
it would seriously jeopardize the value of his property and affect 
the living environment of his tenants . He filed a petition from hi 
tenants opposing the mini-park. 

Mr. R. Davey , representing citizens in the area - filed a brief 
from residents immediately adjacent to the proposed mini-park, 
opposing the project 

Mr. W. Graham , property owner and contractor - asked why the City 
did not develop the City-owned site reserved for a future park 
two blocks east of the proposed mini-park on Vine Street. 

Mrs. D. Mennell - filed a brief in support of the mini-park. 

Mr . J . Dowling , property owner on West 7th - stated he is opposed 
to the park as he feels it will result in the widening of West 7th 
Avenue . 

Ms. L. Pick , representing the Board of Gordon Neighbourhood House - 
advised that the Board of Directors, at its last meeting, again 
reiterated its desire to see the mini-park developed at 7th Avenue 
and Vine Street. 


MOVED by Aid. Bird 

THAT the proposed mini-park on Vine Street, at 7th Avenue, 
be not approved. 

- CARRIED 

Aid. Harcourt, Marzari and Rankin opposed) 
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At this point Council varied the agenda to consider 
the following: 

B. Manager's Report 
October 14, 1976 

4584 West 1st Avenue - 
Construction without a Permit . 

Council agreed to hear representation on behalf of the owner 
as well as a representative of property owners in the area and 
the North West Point Grey Home Owners' Association. 

Mr. J. Baker , solicitor for Dr. A. Pasparakis, owner of the 
property, reviewed the history of this matter. He contended that 
there is no provision in the City Charter to permit persons, other 
than the applicant to launch an appeal to the Board of Variance. 
Therefore, the Board, having acted on an appeal filed by neighbours, 
does not have the power to quash the original development permit 
on this property. 

Mr. D.L.Rice , on behalf of various property owners and the North 
West Point Grey Home Owners' Association, contended that the 
continued construction being carried on at this property is a 
clear contravention of the City by-laws and the City's 'Stop Work' 
orders. Therefore, the owner of 4584 West 1st Avenue should be 
required to restore the building to its original roof-line. 

Reference was made to a sketch (which had been submitted by 
the owners to the Standing Committee on Planning and Development's 
meeting on October 16, 1975) of the dwelling in question. The 
sketch illustrated the original roof-line, the existing roof-line 
and the proposed compromise modifications . This proposed 
modification was, and still is, unacceptable to the neighbours. 

In response to a question from Council, Mr. Baker stated 
that the owners are willing to modify the roof-line to comply with 
the compromised plan submitted on October 16, 1975, if the City 
will issue the necessary development permit. 

MOVED by Aid. Marzari 

THAT the appropriate City Officials be requested to issue to 
the owner of 4584 West 1st Avenue, a development permit and 
building permit that comply with the proposed roof-line modification 
illustrated on the sketch submitted by the owners on October 16, 
1975, subject to appropriate plans being submitted. 

- CARRIED 

(Aid. Bird, Kennedy and Sweeney opposed) 


The Council recessed at 4.15 p.m. and, following 
an 'In Camera' meeting in Committee Room #3, 
reconvened in open session in the Council Chamber 
at 4 .40 p.m . 


Regular Council, October 19, 1976 


4 


UNFINISHED BUSINESS 

1. Designation of Lord Strathcona 
School as a Heritage Structure . 

Council, on December 16, 1975, deferred consideration of 
the recommendation from the Heritage Advisory Committee that a 
portion of Lord Strathcona School at 592 East Pender Street be 
designated a heritage building, pending a meeting between the 
Heritage Advisory committee and the School Board on this matter. 

The City Clerk, in a memo dated October 13, 1976, advised 
that the Heritage Advisory Committee has met with the School Board. 
The Heritage Advisory Committee on September 27, 1976, resolved that 
it recommend to Council that designation of a portion of Lord 
Strathcona School as an 'A' category building be considered at the 
public meeting on heritage designations to be held at 7.30 p.m. 
on Tuesday, November 7, 1976. 

MOVED by Aid. Rankin 

THAT the proposed designation of a portion of Lord Strathcona 
School as a heritage structure be placed on the list of buildings 
to be considered at the public meeting on heritage designations 
on November 9, 1976. 

- CARRIED UNANIMOUSLY 


COMMUNICATIONS OR PETITIONS 

1 . Clean-up of Rubble at 

Hangar #3, Jericho Beach . 

Council, on August 24, 1976, resolved: 

"THAT the City request its Engineering Department or some 
other appropriate agency to clean up the rubble west of 
Hangar #3 at Jericho Beach at no cost to ACSOH, and the 
City bill the Federal Government for the cost of 
removal of this rubble." 

Submitted today was a letter dated October 6, 1976, from 
Mr. J .E . Cox, Acting Commissioner-General, Canadian Habitat 
Secretariat .indicating that it is the Habitat Secretariat's 
understanding that the problem referred to in the Council 
resolution of August 24, 1976, has been resolved. 

Council noted a comment from the City Clerk that the Park 
Board had advised that this matter has been handled to its satis- 
faction . 

MOVED by Aid. Bird 

THAT the communication from the Canadian Habitat Secretariat, 
dated October 6, 1976, be received. 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS 

A. riANAGER'S GENERAL REPORT 
OCTOBER 15, 19 76 


Works & Utility Matters 
(October 15, 1976) 

Residential Lane Pavements - 
Initiation (Clause 1) 


MOVED by Aid. Bird 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 


Building & Planning Matters 
(October 15, 1976) 


The Council considered this report which contains eight 
clauses identified as follows: 


Day Care Centres 

Retention of Addition - 3449 West 6th Avenue 
D.P.A. - 1985 Wallace Street 

Apartment Building Heights - RJ/I-3A Multiple 
Dwelling Districts 

601 West Broadway and 6 06 West 8th Avenue - 
Use for Temporary Parking Lot 
Fairview Slopes Policy Plan - Community 
Space at Laurel/6th Avenue 
Development of City Land - S/W Corner of 
6th Avenue and Laurel Street 
Harbour Park - Lease and Right of First 
Refusal to Ardiem Industrial Corp. 

Day Care Centres 
(Clause 1) 

MOVED by Aid. Marzari 

THAT the recommendation of the City Manager, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 


CI. 

1: 

CI. 

2 : 

CI. 

3: 

CI. 

4: 

CI. 

5 : 

CI. 

6 : 

CI. 

7 : 

CI. 

8: 


Clauses 2, 4, 5 and 6 . 

MOVED by Aid. Harcourt 

THAT clauses 2,4, 5 and 6, contained in this report be 
received for information. 

- CARRIED UNANIMOUSLY 

Development permit Application 

1985 Wallace Street 

(Clause 3) 

MOVED by Aid. Marzari 

THAT a floor space ratio of 1.02 be approved for the site 
located at 1985 Wallace Street, thereby permitting the enclosure 
of portions of the two existing open porches. 

- CARRIED UNANIMOUSLY 
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Building and Planning Matters 
October 15, 1976. (Cont'd) 

Development of City Land - 
S/W Corner of 6th Avenue and 
Laurel Street. 

(Clause 7) 

MOVED by Aid. Cowie 

THAT recommendations 'A' and 'B' contained in the City 
Manager's report, be approved. 

- (amended) 

MOVED by Aid. Marzari (in amendment) 

After deleting the word 'twenty' in recommendation B(ii) 
and inserting the words 'twenty five' in lieu thereof. 

- CARRIED 

(Aid. Kennedy opposed) 

The amendment having carried, the motion as amended and 
reading as follows, was put and CARRIED UNANIMOUSLY: 

"THAT recommendations 'A' and 'B' contained in the City 
Manager's report be approved, after deleting the word 
'twenty' in recommendation B(ii) and inserting the 
words 'twenty five' in lieu thereof . " 

Underlining denotes amendment 


Harbour Park - Lease and Right 
of First Refusal to Ardiem 
Industrial Corporation. 
(Clause 8) 

MOVED by Aid. Volrich 

THAT the recommendation of 
in this clause, be approved. 


the City Manager, as contained 

- CARRIED UNANIMOUSLY 


Fire & Traffic Matters 
(October 15, 1976) 

The Council considered this report which contains two 
clauses identified as follows: 

CI. 1: Installation of Seaboard Bus Shelters - 

Granville Mall 
CI. 2: Specifications for Tender Call for City 

of Vancouver Auto Towing Service 

Installation of Seaboard Bus 
Shelters - Granville Mall. 
(Clause 1) 

MOVED by Aid. Bird 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 


- CARRIED UNANIMOUSLY 
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Fire and Traffic Matters 
October 15, 1976. (Cont'd) 

Specifications for Tender Call 
for City of Vancouver Auto 
Towing Service 

(Clause 2) 

MOVED by Aid. Rankin 

THAT the Tender Call for City of Vancouver Auto Towing 
Service specify that the towing service which receives the contract 
is required to provide one storage place for vehicles. 

- CARRIED 

(Aid. Volrich opposed) 


Finance Matters 
(October 15, 1976) 

The Council considered this report which contains two 
clauses identified as follows: 

CI. 1: Replacement of Property Tax Office 

Computer Terminals 
CI. 2: Library Staffing - Britannia Branch 

Replacement of Property Tax 
Office Computer Terminals. 
(Clause 1) 

MOVED by Aid. Bird 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 

Library Staffing - 
Britannia Branch. 
(Clause 2) 

MOVED by Aid. Marzari 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 

Property Matters 
(October 15, 1976) 

The Council considered this report which contains five 
clauses identified as follows: 

CI. 1: Tender for Lease - 1505 West 3rd Avenue 
CI. 2: McLaren Electric Building, 1836 West 5th 

Avenue - Lease of Portion of Second Floor 
CI. 3: Sale - N/S East Georgia between Jackson and 

Princess & N/S Union between Princess and Heatley 
CI. 4: Sale of Residential Lot - S/S 71st Avenue, West 

of Ash Street 

CI. 5: Sale to Vancouver Chinatown Housing Society - 
S/S Union between Campbell and Rayraur Avenues 

Clauses 1-5 (inclusive) 

MOVED by Aid. Rankin 

THAT the recommendations of the City Manager, as contained 
in clauses 1, 2, 3, 4, and 5, be approved. 

- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

C. Extension of 41 Forty-First Bus 
Service from Joyce Loop to 
Burnaby via Kingsway. 

Council noted a number of delegation requests at this time. 
Council also noted a letter from the Salvation Army, dated 
October 18, 1976, protesting the proposed transit changes with 
respect to the Joyce Loop. 

MOVED by Aid . Rankin 

THAT consideration of this report be deferred for one week 
pending the hearing of delegations as requested. 

- CARRIED UNANIMOUSLY 


I. Report of Standing Committee 
on Housing and Environment, 
September 30, 1976 

The Council considered this report which contains nine 
clauses identified as follows: 

1168 East Hastings Street - Standards 
of Maintenance By-law 
Wicklow Hotel, 1516 Powell Street - 
Lodging House By-law 

Status of Remaining Core Area Hotels to be 
Completed under Section 38 of Fire By-law #2193 
Fire Alarm Upgrading Order - 1765 West 8th Avenue 
Fire By-law Enforcement and Renovation Costs 
Development of Elliott, Gladstone and Shaughnessy 
Street Ends - Provincial Cost-Sharing Arrangement 
Sound Transmission Control 
Charges for Garbage Collection for Strata 
Title Properties 

City-Owned Vacant Lands - Non-Profit Rental Housing 


CI. 

1: 

CI. 

2 : 

CI. 

3: 

CI. 

4: 

CI. 

5 : 

CI. 

6: 

CI. 

7: 

CI. 

8: 

CI. 

9 : 


Clauses 1, 2, and 4-7 (inclusive) 

MOVED by Aid. Rankin 

THAT clauses 1, 2, 4, 5, 6, and 7, as contained in the 
Committee's report, be received for information. 

- CARRIED UNANIMOUSLY 

Status of Remaining Core Area Hotels 
to be Completed Under Section 38 
of Fire By-law No. 2193 
(Clause 3) 

Council noted a letter, dated October 19, 1976, from Mr. 
E. Suchy, President of the El Cid Hotel, reading as follows: 

"We have been informed that the Fire Chief has made 
recommendations that our Beer Parlor License be revoked 
under the grounds that all our 50 rooms are closed for 
the purpose of renovations. We are approximately 80% 
completed, our first floor is finished. We had to gut 
the upper three floors completely, install new wiring, 
new plumbing and new walls, which now made it into a 
good second class hotel. Our second and third floors 
should be completed in 90 days. 


66^ 
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NOTICE OF MOTION (cont'd) 


4. Arbutus-Burrard Connector 

MOVED by Aid. Hardwick, 

THAT the Board of Administration report to Council on the 
possibility of accelerating the development of the Burrard Street 
portion of the Arbutus-Burrard connector. 


5. Voters' List on Computer Tape: 
Candidates 


MOVED by Aid. Phillips, 

THAT WHEREAS the City's Voters' List is a public document 
available free in duplicate to every candidate; 

AND WHEREAS it is important that voters be correctly advised 
of where to vote; 

AND WHEREAS citizens have been wrongly advised by where-to- 
vote cards copied from the printed Voters 'List as many voters 
refer to these cards rather than the City's card; 

AND WHEREAS the City records the Voters' List on computer 
tape and such tape can be easily duplicated; 

THEREFORE BE IT RESOLVED THAT any candidate be entitled to 
take one of his Voters ' Lists in the form of a computer tape, 
at the City's cost plus 20%. 


(Notice) 


(Notice) 


The Council adjourned at 2:55 p.m. 


*** 


The foregoing are Minutes of the Regular Council meeting 
dated September 29, 1970. 


/ MSYOR 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Status or Remaining core Area Hotels 
to be Completed under Section 38 of 
the Fire By-law No. 2193. 
(Clause 3) (Cont'd) 

It was City Hall and the Liquor Control Board's request 
to remodel this hotel and due to the facts of Unions 
pickets and other difficulties we are approximately 4 
months behind schedule. if you should feel that our 
license in the Pub be revoked, we feel that we are 
doing what you requested and now you are trying to cut 
our livelihood. We feel you should search your thoughts 
in this matter. 

Pictures of before and after are attached for your convenience. 

MOVED by Aid. Harcourt 

THAT the communication from Mr . Suchy be received and the 
Fire Chief be requested to submit, within 90 days, a status 
report to the Standing Committee on Housing and Environment. 

- CARRIED UNANIMOUSLY 


Charges for Garbage Collection 
for Strata Title Properties . 
(Clause 8) 

When considering this clause. Council noted a letter, dated 
October 8, 1976, from the Strata Plan Owners' Association of B.C. 
requesting : 

a) that the policy with respect to garbage collection 
fees be re-considered and equalized. 

b) that the equalization formula provide 1 can to be 
picked up twice per week - where necessary. 

c) that 'roll-out' charges, ($2.20) be dropped. 

Mr. G. Fanaken, President of the Association, addressed 
Council briefly on this matter. 

MOVED by Aid. Harcourt 

THAT recommendations 'A', 'B' and 'C' of the Committee 
be approved . 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt 
THAT 

1) Strata-Title condominiums which use garbage cans 
be permitted the same pick-up allowance as single- 
family homes, i.e., two cans per unit per week. 

2) Strata-Title condominiums which use garbage containers 
be permitted two garbage pick-ups per week, where 
required . 

- CARRIED 

(Aid. Cowie opposed) 


(The Mayor requested, and received permission, to 
abstain from voting on this clause) 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Report of Standing Committee on 
Housing and Environment 
(September 30. 1976) 

City-Owned Vacant Lands - 
Non-profit Rental Housing 
(Clause 9) 

MOVED by Aid. Marzari 

THAT this clause be referred back to the Housing and 
Environment Committee for a further review and report: 

FURTHER THAT the Administrative Analyst's recommendation 
that a set of guidelines be established on the make-up of co-ops 
approved for City subsidization, be considered by the Committee 
when it is reviewing this clause. 

- CARRIED UNANIMOUSLY 


II. Report of Standing Committee 
on Finance & Administration, 
September 30, 1976 

The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Heather Civic Marina - Liveaboards 

CI. 2: 'Poser' and 'Reser' Expenditures 

CI. 3: Format for Five Year Plan Advertising Pamphlet 

Clauses 1-3 (inclusive) 

MOVED by Aid. Volrich 

THAT the recommendations of the Committee, as contained in 
clause 1, be approved, and clauses 2 and 3 be received for 
information . 

- CARRIED UNANIMOUSLY 


III. Report of Standing Committee 
on Planning and Development, 
September 30, 1976 

The Council considered this report which contains two 
clauses identified as follows: 

r~Cl. 1: Provincial Lands and Water Lots 
V Area 6, False Creek 

CI. 2: Kitsilano N.I. P. - Mini Park on Vine 
Street at 7th Avenue 

Provincial Lands & Water Lots 
Area 6 - False Creek . 
(Clause 1) 

MOVED by Aid. Kennedy 

THAT the recommendations of the Committee, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 


For Council action on Clause 2, see pages 2 and 3. 
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IV, Report of Standing Committee 
on Housing and Environment, 
October 7, 1976 


The Council considered this report which contains five 
clauses identified as follows: 

CI. 1: Royal Rooms, 237 Main Street - Standards 

of Maintenance By-law 
CI, 2: Ohio Rooms, 245 Powell Street - Lodging 

House By-law 

CI, 3: Review of Joint City/GVRD Compact Housing 

Program and Information Brochures 
CI, 4: Sound Transmission Control 

CI, 5: Development of Elliott, Gladstone and Shaughnessy 
Street Ends - Provincial Cost-Sharing Arrangement 


Clauses 1-5 (inclusive) 

MOVED by Aid, Harcourt 

THAT Clauses 1, 2 and 3, in this report be received for 
information , and the recommendations of the Committee, as contained 
in clauses 4 and 5, be approved, 

- CARRIED UNANIMOUSLY 


V, Report of Standing Committee 
on Finance and Administration 
October 7, 1976, 

The Council considered this report which contains three 
clauses identified as follows: 

Cl, 1. Advertising for the Five-Year Plan, 
Cl , 2, Five-Year Plan - Information Meetings, 
Cl, 3, Britannia Centre Society - Personnel Policies 
and Practises , 

Clauses 1-3 (inclusive) 

MOVED by Aid, Volrich 

THAT clauses 1, 2 and 3, as contained in this report, 
be received for information, 

- CARRIED UNANIMOUSLY 


VI, Report of Standing Committee 
on Community Services, 
October 7, 19 76, 

The Council considered this report which contains seven 
clauses identified as follows: 

Cl, 1, Liquor Permit Application - 2423 Nanaimo Street, 
Cl , 2, Liquor Permit Application - 791 West Georgia Street, 
Cl , 3, Liquor Permit Application - 3484 Kingsway, 
Cl , 4, Juvenile Detention Facilities - Meeting with 

Representative of Attorney-General's Department, 
Cl , 5, Discrimination Against Families with Children in 

the Rental Housing Market. 
Cl , 6, Civic Grant Request - Canadian Scientific Pollution 

& Environmental Control Society (SPEC) 
Cl , 7, V,0,N, Rehabilitation Therapists, 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Report of Standing Committee on 

Community Services 

October 7, 1976. (Cont'd) 

Clauses 1-5 (inclusive) 
and Clause 7. 


MOVED by Aid . Rankin 

THAT the recommendations of the Committee, as contained in 
clauses 1, 2 and 3, be approved, and clauses 4, 5 and 7 be 
received for information. 

- CARRIED UNANIMOUSLY 

Civic Grant Request - Canadian Scientific 
Pollution and Environmental Control Society 
(Clause 6) (SPEC) 

MOVED by Aid. Marzari 

THAT consideration of this clause in the report be deferred 
to the next meeting of Council at which all Members are present. 

- CARRIED 

(Aid. Bird and Sweeney opposed) 


VII . Report of Vehicles for 
Hire Board. 

October 7, 1976. 


The Council considered this report which contains three 
clauses, identified as follows: 

Cl . 1. Greater Vancouver Driver Training Association: 

License Application. 
Cl . 2. Van-City Driving Schools: Request to Re-instate 

Section 28 (1) (d) Vehicles for Hire By-law. 
Cl . 3. Communication: Vancouver Parking Association. 

Greater Vancouver Driver Training Association 
License Application. (Clause 1) 

Van-City Driving Schools: Request to 
Re-instate Section 28 (1) (d) Vehicles 
for Hire By-law. (Clause 2) 

Council noted communcations from Mr. Hartley Jardine, 
Greater Vancouver Driver Training Association, requesting to 
appear as delegations on Clauses 1 and 2 of this report. 

MOVED by Aid. Rankin 

THAT the delegation requests be approved and consideration 
of these clauses be deferred, pending the hearing of the delegations 

- CARRIED UNANIMOUSLY 

Communication re formation of 
Vancouver Parking Association 
(Clause 3) 

MOVED by Aid . Rankin 

THAT this clause in the Committee's report be received. 

- CARRIED UNANIMOUSLY 
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RISE FROM COMMITTEE OF THE WHOLE 

MOVED by Aid. Bird 

THAT the Coimnittee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

ADOPT REPORT OF COMMITTEE OF THE WHOLE 

MOVED by Aid. Bird 
SECONDED by Aid. Sweeney 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 

BY-LAWS 

1. BY-LAW TO AMEND BY-LAW No. 4450, 
BEING THE LICENSE BY-LAW. 
(Public Market) 

MOVED by Aid. Harcourt 
SECONDED by Aid. Sweeney 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid . Harcourt 
SECONDED by Aid. Sweeney 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


2. BY-LAW TO AMEND BY-LAW No. 4243, 
BEING THE ENCROACHMENT BY-LAW. 

MOVED by Aid. Harcourt 
SECONDED by Aid. Sweeney 

THAT the By-law be introduced and read a first time 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Harcourt 
SECONDED by Aid. Sweeney 

THAT the By-law be given second and third readings and 
the Mayor and City Clerk be authorized to sign and seal the By-law. 


- CARRIED UNANIMOUSLY 
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BY-LAWS (Cont'd) 


3. BY-LAW TO AMEND BY-LAW No. 2046 

BEING THE POUND BY-LAW. 


MOVED by Aid. Marzari 
SECONDED by Aid. Rankin 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Marzari 
SECONDED by Aid. Rankin 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


4. BY-LAW TO AMEND BY-LAW No. 4450 
BEING THE LICENSE BY-LAW. 


MOVED by Aid. Marzari 
SECONDED by Aid. Rankin 

THAT the By-law be introduced and read a first time 

- CARRIED 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Marzari 
SECONDED by Aid. Rankin 

THAT the By-law be given second and third readings and 
the Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED 

(Aid. Sweeney opposed) 
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MOTIONS 

A. Closing of Streets and Lanes 
and subdividing with Abutting 
Lands to form Mount Pleasant 
School and Park Site. 
(Portion of Guelph St. and 
Prince Edward Street, between 
7th and 8th Avenues) 

MOVED by Aid. Rankin 
SECONDED by Aid. Volrich 

THAT WHEREAS: 

1. The City of Vancouver is the owner of all the 
streets and lanes lying within the limits of the City of 
Vancouver; 

2. The combined Mount Pleasant School and Park Site 
requires the closing of various portions of streets and lanes; 

THEREFORE BE IT RESOLVED THAT all that portion of Guelph Street 
between 7th Avenue and 8th Avenue outlined red, (see plan 
marginally numbered LD 1524) included in plan affirmed by 
Irvine Jones, B.C.L.S., on July 30th, 1976 be closed, stopped 
up and conveyed to the School Board; and 

BE IT FURTHER RESOLVED THAT the hereinafter described streets 
and lanes be closed, stopped up and title taken thereto: 

1. Those portions of Prince Edward Street between 
7th Avenue and 8th Avenue included in plan affirmed by Irvine 
Jones, B.C.L.S., on July 30th, 1976 (outlined red and green, 
see said plan attached); 

2. All the lane dedicated by the deposit of plan 4735 
outlined yellow, (see said plan attached) on plan affirmed by 
Irvine Jones, B.C.L.S. on July 30, 1976; and 

BE IT FURTHER RESOLVED THAT those portions of Lot "A", 
Block 41, District Lot 200A, established for lane be closed 
and stopped up; and 

BE IT FURTHER RESOLVED THAT the North 10 feet of the South 

half of the East half of Block 104, District Lot 264A established 

for lane, be closed and stopped up; and 

BE IT FURTHER RESOLVED THAT all the aforementioned streets and 
lanes rtow closed be subdivided with the abutting lands to 
form a school site and park site. 

- CARRIED UNANIMOUSLY 


B. Allocation of Lands for Lane Purposes 
(4264 Skeena Street) 

MOVED by Aid. Rankin 
SECONDED by Aid. Volrich 

e 

TIIAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for lane purposes, the following described lands; 

1. East 5 feet of Lot 6, Block 2, Southwest k of Section 
51, Town of Hastings Suburban Lands, Plan No. 1525. 


(4264 Skeena Street) 
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MOTIONS (cont'd) 

Allocation of Lands for Lane Purposes 
(4264 Skeena Street) (Cont'd) 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said Lands for lane purposes. 

BE IT THEREFORE RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes, and declared to form and constitute portions of 
lane . 

- CARRIED UNANIMOUSLY 


C. Allocation of Lands for Lane Purposes 
(5794 Dumfries Street) 

MOVED by Aid. Rankin 
SECONDED by Aid. Volrich 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for lane purposes, the following described lands; 

1. East 2.5 feet of Lot 13, Block 1, District Lot 716, 
Plan 1615. 

(5794 Dumfries Street) 

AND WHEREAS it is deemed expedient and in the public 
interest to accept and allocate the said lands for lane purposes. 

BE IT THEREFORE RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes, and declared to form and constitute portions of lane. 

- CARRIED UNANIMOUSLY 


NOTICE OF MOTION 

The following Notices of Motion were submitted and 
recognized by the Chair: 


1 . Family Housing 


MOVED by Aid. Kennedy 
SECONDED by Aid. Sweeney 

THAT WHEREAS housing for families is not sufficiently 
available in new constructions in all parts of the city; 

AND WHEREAS the financing of new residential construction 
(with respect to the public sector) is primarily the concern 
of CMHC and the provincial Ministry of Housing; 

THEREFORE BE IT RESOLVED THAT these senior levels of 
government be asked to develop criteria which would relate 
financing to agreed quotas of housing suitable for families 
in all appropriate modes of house building. 

(Notice ) 
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NOTICE OF MOTION (Cont'd) 

2 . Police Department - 
Courtesy Cars. 

MOVED by Aid. Rankin 

THAT WHEREAS the Vancouver Police Department has accepted 
a donation of courtesy cars with advertising from private car 
dealers ; 

AND WHEREAS these cars are used by the Police Department 
and Officers on official duty, 

AND WHEREAS circumstances could arise predjudicial to and 
in conflict with the interest of the general public because 
of the acceptance of these donations from private car dealers, 

AND WHEREAS these private cars carry the advertising of 
private entrepreneurs, leading members of the general public 
to believe that the Vancouver Police Department and the City 
of Vancouver fully and exclusively endorse these private companies; 

THEREFORE BE IT RESOLVED THAT Vancouver City Council request 
the Vancouver Police Commission to order the courtesy cars returned 
to the private dealers. 

(Notice ) 


ENQUIRIES AND OTHER MATTERS 
Half-Way House - West 13th Ave . 

Alderman Sweeney referred to complaints he had 

received on the Half-Way House 
at 246 West 13th Avenue, and 
requested a report from the City 
Manager on this matter. The 
Mayor so directed. 


The Council adjourned at 6.05 p.m. 


The foregoing are Minutes of the Regular Council Meeting 

of October 19, 1976, adopted after amendment on October 26, 1976. 


^ MAYOR 
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(WORKS - 1) 


WORKS AND UTILITY MATTERS 


RECOMMENDATION ; 

1 . Residential Lane Pavements - Initiation 

The City Engineer reports as follows: 

"The program for paving lanes in residential (one-and-two-f amily) districts 
has been well received and is operating entirely on property owners' petitions. 
Three peculiar cases, however, have arisen where we propose initiation to avoid 
the need of citizens re-canvassing their areas : 

1 . A petition form for Lane Paving and a separate petition form for Speed 
Deterrant Biimps were issued to one home-owner. The Speed Bump petition 
was circulated under the impression that it covered both the paving and 
the bumps. The Speed Bump petition is sufficiently-signed but we can- 
not build speed bumps without paving and we have no signed petition as 
a legal basis for a local improvement for paving. 

2. Separate petitions were issued to one owner for paving the two parts of 
a 'T' Lane. More than sufficient signatures were obtained in each case, 
but on the wrong petitions. Owners on the east-west lane signed for 
paving the north-south lane and vice-versa. 

3. A lane paving petition has been circulated and returned sufficiently- 
signed. Unfortunately, in preparing the form, we inserted 'Pavement and 
Curbs' instead of 'Lane Pavement'. Lanes, of course, are not curbed 
(except the 33 foot West End lanes). 

In each of these cases we believe that a sufficient majority of the 
Property Owners wish their lane paved. In none, however, do we have a proper 
legal basis for the local improvement. Circulating a petition is no small task 
and we are loathe to ask the citizens to undertake it a second time. To avoid 
this, we propose that these lane pavements be advanced on the initiative. 

I therefore RECOMMEND that I be instructed to advance the paving of the 
following lanes on the initiative: 

1. Lane south of Quilchena Cres. and Linden Rd., from Arbutus St. to Linden Rd. 
2a. Lane south of 19th Ave., from Penticton St. to the lane west of Slocan St. 
2b. Lane west of Slocan St., from 19th Ave. to 20th Ave. 

3. Lane south of 62nd Ave., from Adera St. to the lane west of Granville St. 
and Lane west of Granville St. from 62nd Ave. to 63rd Ave." 

The City Manager RECOMMENDS that the above report of the City Engineer be 
approved. 


FOR COUmi ACTiOH SEE 
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Board of Administration, September 25, 1970 (WORKS - 1) 


WORKS & UTILITY MATTERS 


CITY ENGINEER'S REPORT 


Yards Basic Capital Further Projects 

"In the Yards Basic Capital Appropriations, funds were allocated 
by Council (Ref, 15-03) to cover a number of further projects 
for which detailed studies, designs and estimates were not avail- 
able at the time. Funds are now required to be appropriated so 
that the work can be proceeded with. The work is: 

Estimate 


a) Covered storage and battery- 
charging facilities for 
Sanitation Cushman Carts - 
Cambie Yard 


15,000 


b) Improvements to Truck Washing 
Facilities - Manitoba Yard 


10,000 


$25,000 


I RECOMMEND that appropriations be allocated for these two 
projects, funds to be provided from Yards Fund Unallocated, 
Account No, 152/7901," 

Your Board RECOMMENDS that the foregoing be approved, 
RECOMMENDATIONS : 

2, Tender No, 29-70-8 

Electric Lamps, Starters & Ballasts 

The City Engineer and City Purchasing Agent report as follows: 

"Tenders for the above were opened by your Board on August 3, 
1970 and referred to the City Engineer and the City Purchasing 
Agent for report. 

The tenders include the requirements for the various depart- 
ments of the City, the Greater Vancouver Water District, the 
Public Library, the Park Board and the Pacific National 
Exhibition, The working tabulation is on file in the Purchasing 
Agent's office. 

The 5% Provincial Sales Tax is in addition to the prices shown 
in this report and in the tabulation. 

All of the recommended tenderers bid firm prices and offered 
the City the benefit of any price reduction that may occur 
during a two year contract period. 

We RECOMMEND acceptance of the low bids by the following sup- 
pliers, for a two year period, subject to contracts being 
satisfactory to the Corporation Counsel: 

a) Northern Electric Company Limited 

All miniature, automotive, metallic vapour and sodium vapour 
lamps; mercury vapour lamps items 94-98 inclusive, 100 
and 101; and incandescent lamps items 73A, 74, 76A, 77, 
79 and 80; for a total cost of approximately $29,141,00 
per year. 


Cont/d. 


Manager's Report, October 15, 1976 


(BUILDING - 1) 


BUILDING & PLANNING MATTERS 

RECOMMENDATION 


1 . Day Care Centres 
The Director of Planning reports as follows: 

" Council on July 27> 1976 considered a report by the Directo 
of Planning regarding bonusing of developers to provide 
day care space and implications of day care centres being 
an outright use in Commercial and Multiple Dwelling Dis- 
tricts. Council, on July 27, 1976, passed the following 
resolution: 

' THAT recommendations A, B, D and E of the Committee 
contained in this clause be approved and recommenda- 
tion C be referred to the Director of Planning for 
review. ' 

Attached as Appendix A is the report from the Planning and 
Development Committee including recommendations A through 
E. 

Recommendation C was that Council instruct the Director 
of Planning to amend the floor space ratio section of 
several District Schedules by adding a clause contained 
in recommendation B. That clause provided for an exclusion 
of floor area in any day care centre, under certain circum- 
stances. 

Council's concern regarding recommendation C was the need 
for excluding floor area for a day care centre in a one- 
family dwelling district, particularly the RS-1, RS-2 and 
RS-3 Districts. Council felt that a day care centre would 
not be developed in conjunction with a one-family dwelling, 
therefore these District Schedules should be deleted from 
recommendation C. 

The Director of Planning has reviewed recommendation C, 
and notes that there are a number of conditional uses in 
the one family dwelling district which could be developed 
in conjunction with a day care centre. These uses include 
a community centre, church or an institution of a religious 
philanthropic or charitable character. To develop a day 
care centre in one of these uses may require that some of 
the floor area not be included in the measurement of the 
floor space ratio. It should be remembered that a day 
care centre is a conditional use and needs approval by the 
Director of Planning following advice from the Director of 
Social Planning on the need for the centre. Therefore, 
the City maintains control of the suitability of permitting 
a day care centre in the One-Family Dwelling District and 
permitting any relaxation of floor area from the floor 
space ratio. It is concluded, therefore, that the single 
family district Schedules should not be omitted from recom- 
mendation C. However, two of the schedules (RS-3 and C-3) 
have been deleted from the Zoning and Development By-law 
since the report was initiated, and should be removed 
from the recommendation. 

RECOMMENDATION ; The Director of Planning recommends that 
Recommendation C of the Day Care Centre report dealt with 
by Council on July 27, 1976 be amended by deleting the 
RS-3 and C-3 District Schedules only. " 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Director of Planning be approved. 


Cont'd . . . 
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INFORMATION 


2. Sam Psimoulis - 344 9 West 6th Avenue 

The Director of Planning reports as follows: 

"The attached letter dated August 23, 1976 has been 
received from G. Dennis Dallas, Barrister and Solicitor, 
concerning the addition that has been constructed to 
the rear of the building at 3449 W. 6th Avenue. 

Site Description 

The site is zoned as an (RS-2) One Family Dwelling District and 
is situated on the north side of W. 6th Avenue, between 
Waterloo and Collingwood Streets, having a frontage of 33' on 
W. 6th Avenue and a depth of 120' . . There is no City lane 
servicing this lot. A Development Permit was issued in May 
1969 permitting the retention of One Dwelling unit on the 
main floor having two bedrooms, one recreation room and a 
bathroom in the basement and one dwelling on the 2nd floor. 


Following receipt of a complaint from a neighbouring property 
owner the Department of Permits and Licenses inspected the premises 
on May 26, 1976 and the Inspector reported that the sundeck at 
the rear was being roofed over, and enclosed without the necessary 
permits. As the building was legally converted to a duplex in 
1969 additions are not permitted under the provision of Zoning 
and Development Bylaw No. 3575> also the building including the 
addition, maintains a Floor Space Ratio of 0.73 which is 22^ 
or 521 sq. ft. in excess of the permitted Floor Space Ratio of 
0. 60. 

An application was made to the Board of Variance by Mr. Psimoulis 
requesting permission to retain the bedroom addition. After 
inspecting the site and hearing the representations of Mr. Psimoulis 
the Board, at it's meeting on June 16, 1976 disallowed the appeal." 


The City Manager submits the foregoing report of the Director of 
Planning for the INFORMATION of City Council. 


CONSIDERATION 


3. 198 5 Wallace Street - Development 
Permit Application #74359 

The Director of Planning reports as follows: 

"Development Permit Application #74359 was filed by Mr. Hugh Shirley, 
Architect, for the B.C. Housing Management Commission, to alter and 
enclose a portion of the existing open porch, to be used for recreation 
and storage. 

This site is located on the west side of Wallace Street between 4th and 
2nd Avenues. 


History 


HISTORY 


This site was previously City owned and City Council on June 29, 1973, 
adopted a motion that the property be sold to the Greater Vancouver 
Regional District, subject to a number of conditions, one of them 
being: 
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Clause #3 continued ; 

'That the sale be subject to a submission of a scheme of 
development to the satisfaction of the Director of Planning, 
and a successful rezoning of the land to a floor space ratio 
not exceeding 1.0.' 

On November 20, 1973, City Council adopted the recommendation of a 
report of the Standing Committee on Housing dated October 30, 1973 
which reads in part: 

'That Council approve the Greater Vancouver Regional District 
Housing Department's proposal for a development on the site 
at 4th and Wallace for senior citizens housing on the basis 
of a 3 storey building, density of 1.0 and RM-3A zoning.' 

City Council at a Public Hearing on March 5, 1974, approved the rezoning 
of this site from RS-1 One Family Dwelling District to RM-3A Multiple 
Dwelling District, no conditions were attached. 

On March 29, 1974, the Technical Planning Board approved Development 
Permit Application #65398, thereby permitting the construction of an 
apartment building on this site to contain 199 dwelling units for senior 
citizens plus one dwelling unit for a manager, subject to various 
conditions, one being: 

'(l)(d)(ii) - reduction of floor space ratio to a maximum 
of 1.00 in accordance with the resolution of 
City Council . ' 

Development Permit #65398 was issued on May 8, 1974. It should be noted 
that during the processing of this development permit application, a 
letter dated February 12, 1974 was received from the Greater Vancouver 
Regional District, confirming that they had no intention to develop this 
site to a greater density than 1.0. 

PRESENT SITUATION 

On June 15, 1976, Development Permit Application #74359 was filed to alter 
and enclose a portion of the existing open porch to be used for recreation 
and storage purposes. 

This request was for alterations that had been completed by the tenants 
of this development and increases the floor space ratio to 1.01, exceeding 
that previously permitted by resolution of Council by 1,584 sq. ft. 

It should be noted that the site is zoned RM-3A and according to the 
RM-3A District Schedule, a maximum floor space ratio of 1.64 could be 
reached on this site by the present development. 

The applicant has indicated that the tenants of this senior citizens 
development wish to enclose a similar area on the other side of the 
courtyard. These two alterations would result in the floor space ratio 
of 1.02. As these two enclosed areas would not add to the bulk and 
mass of the building, the Director of Planning is prepared to permit 
a floor space ratio of 1.02, thereby permitting the enclosure of portions 
of these two existing open porches. However, because of the previous 
resolutions of Council and the undertaking from the Greater Vancouver 
Regional District, the matter is referred to Council for consideration." 

The City Manager submits the foregoing report for the CONSIDERATION of City 
Council . 
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INFORMATION 

4. Apartment Building Heights - 

RM-3A Multiple Dwelling Districts 

The Director of Planning reports as follows: 

"Mr. Desmarais of #208 - 2355 Trinity Street has submitted a letter dated 
August 26, 1976 to members of Council (Appendix I) objecting to the height 
of apartment buildings constructed in the RM-3A Multiple Dwelling District. 

These areas were previously zoned RM-3 Multiple Dwelling Districts which 
permitted a building not exceeding 120 ft. in height as an outright use. 
The rezoning of these areas to RM-3A, approved by City Council on September 
28, 1976, was to eliminate highrise construction. The RM-3A Multiple 
[X^elling District Schedule permits a building to the height of 35 ft. from 
the finished qrade as an outright use and 40 ft. with special approval by 
the Director of Planning. This section of the By-law does not limit the 
number of storeys. 

It should be noted that, prior to the adoption of the National Building 
Code on September 1, 1973, the Vancouver City Building By-law restricted 
the height of buildings constructed with combustible materials (frame 
construction) from exceeding the height of two storeys and a basement. 
Consequently, prior to this date, the majority of the low-rise apartment 
buildings did not exceed two storeys plus a basement (the finished floor 
being 12" below the finished grade). 

With the adoption of the National Building Code on September 1, 1973, the 
Vancouver City Building By-law permits the construction of a basement and 
3-storey building of frame construction. The development at Wall and 
Nanaimo Streets, referred to in Mr. Desmarais' letter of August 26, 1976, 
was issued under the RM-3 District Schedule. However, it would also be 
permitted under the RM-3A Multiple Dwelling District Schedule, being less 
than 35 ft. in height." 


The City Manager submits the foregoing report for the INFORMATION of City Council. 


5. 601 West Broadway and 606 West 8th Avenue - 
Use for Temporary Parking Lot 

Council on October 5, 197 6 instructed the City Manager to 
report on the enforcement of the Zoning and Development By-law for 
the discontinuance of the use of the above property as a temporary 
parking lot. Several complaints have recently been received on 
this matter and the complaint from Mrs. Dalmann raised in Council 
on October 5th is attached. 


The Director of Permits and Licenses reports as follows: 


"Two Development Permits have been issued to Imperial Parking 
Ltd. to use the above sites for temporary parking for a 
total period of two years, expiring June 30, 197b. This 
limited period of time is the maximum permitted under the 
Zoning Bylaw for a temporary parking lot. 

Reinspection of the sites were made and on July 28, 1976, 
notification was sent to both the owners and Imperial Parking 
advising that the Development Permits had expired, but a 
further application may be submitted to continue this use 
provided plans were submitted which indicated the parking 
area to be surfaced and curbed and a new Development Permit 
Application obtained. 
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Reinspection was made where it was found that the use still 
continued and a search of the records found that no further 
Development Permit Applications had been applied for. The 
Director of Planning advises that a Development Permit 
Application was made on November 28, 1974 to develop the 
sites as a complex containing offices, residential buildings , 
retail and restaurants. This application was approved with 
several conditions and on September 30, 197 6 , the developer 
finally complied with all of the conditions and the Development 
Permit has been issued. 

A Building Permit, however, as of this date has not yet 
been applied for and the developer advises that the working 
drawings have not been started which could result in a 
considerable amount of time being involved before the Building 
Permit would be issued. 

Imperial Parking Ltd. have many permanent and temporary parking 
lots in the City of Vancouver and are familiar with the 
regulations of the Bylaw and are well aware of the fact of 
their right to make an application to the Board of Variance 
for a relaxation of the Bylaw with respect to surfacing and 
curbing for a temporary lot. As they have not seen fit to 
exercise this right, this Department has commenced the normal 
enforcement procedures." 

The City Manager submits the report of the Director of Permits 
and Licenses for Council's INFORMATION. 


6. Fairview Slopes Policy Plan - 

Community Space at Laurel/6th Avenue 

The Development Consultant reports as follows: 

" Purpose 

When Council on 1st June, 1976 dealt with the Fairview Slopes 
Policy Plan, it deferred decision on Policy 41: 

'To ensure that pedestrian orientated community facilities are 
available to Fairview Slopes Residents, the False Creek Area 6 
facilities should be built as planned and the community space 
proposal, as part of the Laurel St. Land Bridge, should be 
included in the total development of that site . ' 

The preamble to this Policy statement was: 

'A practical alternative (for Laurel/6th Ave. land) is to hold 
out an option for community facilities within the development 
to be exercisable initially and from time to time in the future 
if and when public financing can be found for such facilities.' 

Laurel/6th Avenue Development Plan 

Council on 24th August, 1976 approved a scheme of development for the 
City land at the southwest corner of 6th Ave. and Laurel St., inclu- 
ding approximately 10,000 sq. ft.' of space for commercial and/or 
community uses. 

It was stated that: 

'It (the commercial/community space) would be first offered to the 

City and if they were not able to finance it, it would then be 

rented as office space and on rental renewal, it could again be 
offered to the City.* 
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CoTTununity Space 

The subject space at Laurel/6th Ave. is available to the City on the 
following basis, which has been agreed to by Daon: 

- 7,500 sq. ft. on the lower floor 

- 2,500 sq. ft. on the upper floor 

All spaces are capable of being divided into smaller compon- 
ents to be made suitable for meetings, crafts, game rooms, 
reading rooms, etc. 

- Space can be made available for day care, with out door play 
space # on the upper floor only. 

- The City now has the option up to Jeinuary, 1977 to rent any 
or all of the above at: 

$6.50 per sqo ft. net, for the lower floor 
$7.50 per sq. ft. net, for the upper floor 

- The City will again have an option to rent, at rates to be then 
negotiated, any or all of the spaces, in January, 1982 and ^ach 
five years thereafter. 

Day Care Centre for False Creek- Phase 1 

The future residents of False Creek, Phase 1 have expressed interest 
in locating a Day Care Centre in the subject space and will be sub- 
mitting a request to Council in due course. 

The only sponsor in Phase 1, of False Creek who included Day Care 
facilities was the Netherlands Association, in the western neighbour- 
hood. Future residents have now analyzed the expected demand^ and 
believe another 800 sq. ft. is required, plus 1200 sq^ ft, of adjacent 
supervised out door play area. There are several other potentia3 
sites available, all of which require capital financing plus operating 
funds typical of an expanding neighboux'hoodr 

Provisions for community facilities including Day Care will also be 
made in Phase 2 of False Creek, 


The above is submitted for the INFORMATION of Council, and will be 
the subject of a further report dealing with the consideration of 
leasing the commercial/community space for any of the above noted 
facilities. " 

The City Manager submits the above report for Council's IMFORIiATION, 
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7. Development of City Land - Southwest Corner 
of 6th Avenue and Laurel Street 


The Development Consultant reports as follows: 
" Purpose 

When Council on 24th August, 1976 approved the scheme of development 
of the above land, they requested a 45 day option for the City to 
'purchase improvements from Daon Development Corporation, subject to 
satisfactory financial arrangements with senior governments.' 

Findings 

Representatives of the Finance Department and the Development Group 
met with CMHC, B. C. Housing Management Commission, and Daon, with 
the following result: 

The proposed scheme is a combined residential and commercial develop- 
ment, designed to fit the Assisted Rental Program moderate income 
requirements, and largely for singles, couples and single parents. 
CMHC are not prepared to finance the City in the purchase of this 
project because it is one which can be financed by private capital. 

If CMHC were to finance residential units for the City on this site, 
they would require substantial family content with family orientated 
facilities such as supervised play areas, etc. with costs not to 
exceed the A. H. O. P. limits. If A. H. O. P. limits can be met, 
this could be done as public housing under Section 43. B. C. Housing 
Management Commission doubt that this is a good site for predominantly 
families nor, for that matter, for predominantly seniors, and the 
Development Consultant concurs in this opinion. 

Also, CMHC would not finance the 10,000 sq. ft. of commercial space 
estimated at $500,000. to $600,000. which Daon offers as optional 
community centre space. Accordingly, the City would have to finance 
this commercial component from Park Board funds if it were to be used 
for community purposes or from Property Endowment Funds if it were to 
be used for commercial purposes. 

On the positive side, B. C. Housing Management Commission do like the 
proposed A. R. P. scheme and are interested in renting 5 to 8 of the one 
bedroom and two bedroom units. In addition, they are interested in 
renting 1, 2 or 3 of the bachelor units for partially impaired young 
people (hearing deficiencies, wheelchair cases, etc.) if Daon will 
build to handicapped specifications. B. C. Housing would rent from 
Daon for five years certain and sub-rent at 25% of income to those who 
wish to live there and who qualify. 

B. C. Housing Management Commission would not rent substantially more 
than this number even if it were predominantly family accommodation, 
because they do not want to dominate a development. 

Daon have stated they will agree to a request by B. C. Housing Manage- 
ment Commission with respect to rental of 15 to 25% of the units inc- 
luding the modification of certain units to suit disabled persons. 

CMHC report that the rentals propsed by Daon for the remaining units 
are below the competitive A. R. P. and public housing rentals for 
apartment -type developments by about $15. to $25. per month. 

Also, CMHC report that A. R. P. developments are not currently pro- 
viding two bedroom units, whereas, this proposed development provides 
ten of them. 
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Recommendations : 

It is recommended that: 

A. The option to purchase not be exercised. 

The terms of the proposed ground lease between the City and 
Daon be amended to provide for the following: 

(i) To require the lessee to enter into an operating 

agreement with CMHC under the Assisted Rental Program 
(Section 14.1 of the National Housing Act) . This 
agreement will provide for assistance to the developer 
and a control on profits. 

(ii) To provide a first option for B. C. Housing Management 
Commission to sub-lease up to twenty percent of the 
dwelling units for the first ten years of the term of 
the ground lease, at rentals not to exceed those speci- 
fied in the CMHC operating agreement. " 

The City Manager RECOmENDS approval of the above report. 


8. Harbour Park: Lease and Right of 

First Refusal to Ardiem Industrial Corp. 

The Director of Finance and the Director of Legal Services report 
as follows: 

"On October 22, 1974 (In Camera) Council agreed in principle that: 

(1) the month-to-month sub- lease to Harbour Ferries Ltd. of 
Harbour Park Developments Ltd. non park property 

be continued; 

(2) Harbovir Ferries Ltd. be given a right of first refusal 
on the operation of any private marina located in the 
Harbour Park area. 

The parties have now concluded negotiation of agreements on these 
matters, the highlights of which are now summarized. Note that the 
sub-lease and right of first refusal both cover the water area shown 
grey and the land area shown with crosses on the attached diagram. 

The Sub-lease : 

A portion of the Harbour Park property leased by Harbour 
Park Developments Ltd. from the National Harbours Board is to 
be sub-leased to Ardiem Industrial Corporation (which is an 
amalgamation of several companies including Harbour Ferries Ltd.) 
on a month-to-month basis for $,1,700.00 per month as of 
November 1, 1974. Other terms of this lease include:- 

♦monthly rent to be reviewed every thirty months as 
of November 1, 1974; 

*as well Lessee is to pay rental increases passed on 
by the National Harbours Board over base year 1974; 

♦Lessee is to pay taxes or an amount equal thereto 
over base year 1974; 

♦Lessee is to install, maintain and repair water and 
electricity facilities to by-law standards; 
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*when and if the City installs sewage disposal facilities 
on adjacent lands to which the Lessee can connect, then 
the Lessee is to do the same and the Lessee *s installation 
costs are to be amortized over five years with a pro rata 
refund if the lease is cancelled before the five years; 

*upon termination the Lessee is to remove pilings, wharves 
and floats as directed; 

♦Lessee is to take out public liability and property damage 
insurance; 

*the sub-lease may be terminated upon ninety days' notice; 

♦Lessee to arrange $5,000.00 security for proper performance. 

The Right of First Refusal ; 

In consideration of having carried out repairs to and replacement 
of the main docks, pilings and floats on the property. Harbour 
Park Developments Ltd. and the City are to grant Ardiem 
Industrial Corporation a right of first refusal concerning the 
management of any pleasurecraf t marina and/or boat tour 

facilities which meiy be constructed on the sub^-leased property. The 

noteworthy feeitxires of this agreement include;- 

*Ardiem's rights continue only until July 31, 1986; 
*the City is a party to this agreement; 

*Harbour Park Developments Ltd. can only assign its interest 
in the property under the lease from the National Harbours 
Board to the City and in such event all of the rights and 
obligations on the part of Harbour Park Developments and 
Ardiem devolve to the City as if the right of first refusal 
had been drawn between the City and Ardiem in the first 
instance; 

*the right of first refusal applies only in the event of 
construction and management or management of a development, 
but does not apply to construction only; 

*the right of first refusal does not apply in the event that 
the City, Harbour Park Developments Ltd., the Board of Parks 
and Recreation or any company controlled by them decides to 
carry out the construction and management or the management 
of the development; 

*Ardiem has the right of first refusal regardless of whether 
Harbour Park Developments Ltd. or the City lets the contract 
by way of a tender call or direct negotiation; and if Ardiem 
matches the favoured tender or private offer but the City or 
Harbour Park Developments then decides to change plans or 
delay the proposal, they are not obliged to conclude a 
contract with Ardiem but then Ardiem' s right of first refusal 
remains alive; Ardiem 's rights also revive if it has not 
matched the favoured tender or third party offer but then 
Harbour Park Developments or the City after a certain period 
fails to contract with the third party; 

*the right of first refusal is separate from the sub- lease; 

nevertheless, a breach of the sub-lease by Ardiem gives 

Harbour Park Deve 'opments the option to terminate the right 
of first refusal; 

*any drevelopment- is subject to the approval of the National 
Harbours Board. 
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Clause #8 continued : 

*if Ardiem exercises its right of first refusal, then Harbour 
Park Developments or the City shall provide continuous 
vehicular access to the area. 

It is recoiranended that the sub-lease and right of first refusal be 
concluded by the City and Harbour Park Developments Ltd. as outlined 
in this report subject to the satisfaction of the Director of Finance 
and the Director of Legal Services, and in the case of the sub-lease, 
subject also to the approval of the National Harbours Board and subject 
also to whatever stipulations as may be lawfully imposed by the National 
Harbours Board in the granting of such approval." 

The City Manager RECOMMENDS that the foregoing recommendation 
be approved. 
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b) Canadian Westinghouse Company Limited 

All starters and ballast for fluorescent lamps; all 
photographic lamps; and incandescent lamp item 20B, for 
a total cost of approximately $3,878.00 per year. 

c) Canadian Securex Electric Limited 

incandescent lamp items 2, 5, 6, 15, 27, 58A, 76, 78B; 
mercury vapour lamp item 99; and fluorescent lamps 
items 106, 107, 108, 115 and 121, for a total cost of 
approximately $9,146.00 per year. 

d) Canadian General Electric Company Limited 

incandescent lamps items 1, 7-14 inclusive, 16-19 inclusive, 
21-26 inclusive, 28-49 inclusive, 50A, 51-57 inclusive, 
59-70 inclusive, 75, 81, 84-89 inclusive, and 91; and 
fluorescent lamps items 104, 105, 109-120 inclusive and 
122, for a total cost of approximately $22,263.00 per 
year." 

Your Board 

RECOMMENDS that the foregoing report of the above officials be 
approved. 

3 . Plumbing Bylaw Revisions 

The City Engineer reports as follows: 

"The City Engineer has reviewed his responsibilities 
in connection with the Plumbing Bylaw No. 4068 and 
considers the following amendment is needed: 

Connection Fees to One and Two Family Dwellings . 

In the Board of Administration report dated December 
13, 1968 (copy attached) which was adopted by the City 
Council on December 17, 1968, the installation fee for 
building (house) sewer extensions to one and two family 
dwellings (Section 1.4.16(2) of the Plumbing Bylaw) was 
raised to $300.00, effective January 15, 1969. 

The fee was in line with installation costs in 1968 
and 1969 as the average cost in this period was favourably 
influenced by the substantial number of connections 
constructed in the South East Sector under ideal conditions. 
However for the period from January I, 1970 to July 31, 1970 
the average cost of constructing house connections for one 
and two family dwellings was $425.00. (There were virtually 
no connections in the S. E. Sector in 1970). 

The fee for a 4" connection other than to one and two 
family dwellings was increased on June 1st, 1970 from 
$400.00 to $500.00 to meet actual average cost. It now 
appears that the fee for connections to one and two family 
dwelling units should similarly be raised from $300.00 to 
$400.00. This would continue the City's long standing policy 
of establishing the fee somewhat below cost for connections to 
one and two family dwellings. 
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FIRE AND TRAFFIC MATTERS 


RECOMMENDATION 

1 . Installation of Seaboard Bus Shelters - Granville Mall 
The City Engineer reports as follows: 

"Background 

In 1975, Seaboard Advertising submitted a proposal to the City to install 
nine bus shelters on Granville Mall. The proposal was outlined to the Standing 
Committee on Planning and Development in June 1975, in a joint report of the 
City Engineer, Director of Social Planning and Chief Constable. On August 26, 

1975, Council approved the recommendation of the Standing Committee of Planning 
and Development, 

"That Seaboard Advertising be permitted to install two prototype 
bus shelters on Granville Mall as originally recommended by the 
Standing Committee on Planning and Development on July 12, 1975". 

Negotiations with Seaboard regarding cost-sharing, liability and maintenance 
were commenced shortly thereafter and finalized by an agreement dated March 15, 

1976, between the City and Seaboard Advertising. The two prototype bus shelters 
were installed on the Mall in late March, 1976. 


Present Position 

The six-month trial period for the prototype bus shelters has now expired. 
To date, reaction to the Seaboard bus shelters on the part of transit patrons 
and the Granville Mall Association has been favourable. A recent survey in 
which users of the shelters were interviewed indicated the following: 

1. Transit patrons were well satisfied with the appearance 
and serviceability of the bus shelters. 

2. Benches in the shelters were a necessity 

3. More than 80% of those interviewed were not opposed to 
the advertising. 

4. Provision of bus route and schedule information was a 
high priority. 

It should be noted that some of the people opposed to the advertising 
wished to see provision of public service information. This matter is 
discussed below. 

Seaboard Advertising have now proposed that agreement be reached to 
proceed with installation of the additional seven bus shelters in accordance 
with their original proposal. Some minor variations from the agreement for the 
prototype installations have been suggested. The major points to be considered 
in evaluation of Seaboard's submission are as follows: 

1. The capital cost of the additional seven bus shelters (including 
installation) would be shared on a 50/50 basis by Seaboard and the 
City. Seaboard has estimated the City's share to be approximately 
$2,800 per shelter exclusive of electrical connection, bench and taxes. 

2. Seaboard would guarantee the City use of four advertising panels for 
a period of 6 months per year and could make additional unsold space 
available if necessary. This advertising space would be used for 
the display of public service notices, festival and concert 
advertising, etc. 
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Clause No. 1 Continued 

3. Seaboard has contacted B.C. Hydro and City Engineering Department 

staff regarding incorporation of bus route and schedule information 
in the bus shelters and will attempt to make provision in the shelters 
for the benefit of transit patrons. 


Discussion 

Prior to approval of the prototype bus shelters, a financial analysis 
related to the feasibility of the proposal was carried out by City staff. 
Revenue and expenses based on information gathered from sources within the 
advertising industry were estimated and it was projected that Seaboard's 
profit would be in the range of 10%-15%. Based on information resulting from 
the trial period and revised expense estimates, it is anticipated that Seaboard's 
annual profit will likely be in the order of 15%. For nine bus shelters. 
Seaboard's profit could be expected to total approximately $6,000 annually. 

As proposed, the City would be expected to share in one-half the capital 
cost of the additional seven bus shelters in addition to the total cost of 
seven electrical connections and benches (this was the arrangement approved for 
the two prototype installations). Our experience to date has indicated that 
the electrical connections can cost up to $1,000 each depending on location and 
the benches about $600, and therefore, under the conditions proposed, the City 
would be paying significantly more than one-half the cost. Since Seaboard has 
advised that the capital cost of the shelters can be reduced from that of the 
prototypes due to production improvements, it would seem reasonable that they 
bear 50% of the total cost including electrical connections and benches. In fact, 
this total cost would be comparable to their share of the prototype shelters 
and is the cost used in establishing the expected return of 15%. If the City is 
entirely responsible for installation of the electrical connections and benches. 
Seaboard's return will exceed 17%. This matter has been discussed with Seaboard 
and they have agreed to share the total cost on a 50/50 basis. 

In general. Seaboard's proposal for the bus shelters on Granville Mall is a 
reasonable proposal. The shelters provide a desirable service to transit patrons 
and are an appropriate item for the Granville Mall. The provision for public 
service notices and transit information is obviously of considerable benefit. The 
Granville Mall Association has been consulted and are strongly in favour of the 
additional bus shelters. 


Recommendations 

The City Engineer RECOMMENDS that: 

A . Seaboard Advertising be permitted to install seven additional 
Granville Mall bus shelters with the capital cost of construction, 
installation, electrical connection and bench to be shared on a 
50/50 basis with the City. The City's share is estimated to be 
$25,000. The Comptroller of Budgets concurs that these funds are 
available within the Granville Mall appropriations. 

B . The Director of Legal Services and City Engineer be authorized to 
enter into an agreement with Seaboard Advertising covering the 
nine bus shelters on Granville Mall for a period of ten years." 

The City Manager RECOMMENDS approval of the foregoing recommendatio 
of the City Engineer, 


Continued on Page 3. 


MANAGER'S REPORT, October 15, 1976 


(FIRE - 3) 


CONSIDERATION 

2. Specifications for Tender Call for City of 
Vancouver Auto Towing Service 


The following report has been received from the Director of Legal Services and 
the Director of Finance. 

"The City will shortly be calling for tenders for the provision of the auto towing 
service. It is proposed to advertise notice to tenders on about the 20th of 
October, tenders to be received not later than November 12th and the results 
to be reported to Council on November 23rd. 

One particular item requires prior Council consideration. Contracts for some 
time have required that the tenderers and therefore the towing company that wins 
the tender, must provide four storage places for vehicles and that the storage 
places must be confined to the area bounded on the South by Broadway, on the 
West by Burrard Street, on the North by Burrard Inlet and on the East by Clark 
Drive. Buster's Auto Towing Service Ltd., the present holder of the contract, 
only has one storage lot and therefore can be considered to be not meeting the 
terms of the contract. 

If more than one lot is required then it may make it difficult for a towing 
service to tender or may increase the cost involved. It may also make it 
difficult for car owners to know where to go to reclaim their cars. Apparently, 
the present practice is for car owners to automatically go to the Keefer Street 
lot. However, the Police Department is of the opinion that a secondary impounding 
lot is necessary. South of False Creek in the vicinity of Broadway and Hemlock. 

It is therefore submitted for Council CONSIDERATION - 

Does Council wish to specify that the towing service 
that receives the contract must provide one, two, three 
or four storage places for vehicles." 

The City Manager submits the above report of the Director of Legal Services 
and the Director of Finance for Council CONSIDERATION. 


'^nui Acno?.' SEE PAGc7s) 5^/2.-^ 
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Manager's Report, October 15, 1976 (FINANCE - 1) 

FINANCE MATTERS 

RECOMMENDATION 


1 . Replacement of Property Tax Office Computer Terminals 

The Director of Finance and the Manager of Computer Services report as 
follows. 

"In conjunction with the implementation of the City's twice annual property 
tax billing system, City Council approved the rental of six video terminals 
and one keyboard-printer terminal for the computer inquiry and display of 
property tax operating data. In December, 1975, the City Manager approved 
the rental of an additional video terminal for Computer Services' use. 
The current cost of these terminals is $1,878 per month, inclusive of 
maintenance and Provincial Sales Tax. 

In an effort to control rising data processing costs, the Manager of Computer 
Services and his staff have been monitoring the computer equipment market 
for a more cost effective alternative to the City's present terminal equipment. 
In this regard, Honeywell Information Systems has recently announced a new 
product line of terminal equipment which is compatible to our needs and is 
less expensive to rent. Moreover, we believe that it would be to the City's 
advantage to upgrade (in the technological sense) to this new terminal system. 

The resultant cost savings to the City would be as follows: 


Monthly cost of present terminals $1,878 
Monthly cost of new terminals (36 mo. agreement) 1 ,502 

Net monthly saving $ 376 

Assuming the new system is installed on May 1, 1977, the saving for the 1977 
budget year would be $3,008. This amount would be partly offset by the following 
approximate one-time costs: 

Equipment transportation in and out $1,000 
Equipment cabling and installation 500 

Total $1 ,500 


Savings over the remaining 28 months of the rental agreement would be $10,528. 


It is RECOMMENDED that subject to the approval of the contract by the Director 
of Legal Services, the City proceed to enter into a new three year rental 
agreement with Honeywell Information Systems for the required terminal 
replacement equipment at a reduced cost as indicated above. Necessary 
adjustments would be made in the 1977 Revenue Budget." 

The City Manager RECOMMENDS that, the recommendation of the Director 
of Finance .be approved. 


Manager's Report, October 15, 1976 . . . 
2. Library Staffing - Britannia Branch 


(FINANCE - 2) 


The City Manager received the following report from the 
Director of the Vancouver Public Library: 

"As Britannia Library completes its first full year of service 
(combined schools and public library complex) , it becomes 
increasingly evident that the library has an opportunity 
to offer more complete and more effective service to the 
community than in the past. Community involvement, out- 
reach projects, ethnic reading programs for varied ages and 
educational levels are not possible with the present 
librarian positions which consist of the following: 


Permanent full-time Librarian-in-charge 
(37^ hours per week) (pay grade 30) 

Permanent full-time Librarian II 

(35 hours per week) (pay grade 24) 

The incumbent of the Librarian II spends a large portion of 
her time assisting the Branch Head in administrative and 
supervisory responsibilities, attending meetings and co- 
ordinating work routines rather than programming. I pro- 
pose that a Librarian I position be established, and the 
total full-time librarian hours (110 hours per week) be 
utilized as follows: 

HOURS PER WEEK 

Special Programs 7 

Preschool Storytimes in Library 5 
Preschool Storytimes Out of 

Library 5 

Visits to Neighbouring Schools 3 

Book drops 3 

Desk coverage 69 

Community meetings 6 

Britannia V.P.L. meetings 12 

110 " 


The Administrative Analyst has reviewed the foregoing report 
and notes that approval will bring the Public Library salary 
costs up to a level similar to those prevailing at other 
branch libraries. The salaries payable at mid-step to a 
Librarian I will be $17,732 per year, including fringe 
benefits and an allowance of 7% for a 37Js-hour week. 

The Comptroller of Budgets advises that if the above recom- 
mendations are approved, the source of funds for 1976 will 
be Contingency Reserve. 

The City Manager RECOMMENDS approval of the establishment 

of an additional Librarian I at the Britannia Branch Library. 


fOR COUHCiL Aam SEE PAGEfSlSiy 
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Manager's Report, October 15, 1976 (PROPERTIES - 1) 


PROPERTY MATTERS 


RECOMMENDATION 

1. Tender for Lease - 1505 West 3rd Avenue 

The Supervisor of Property and Insurance reports as follows: 

"Under the authority of the Property Endovnnent Fund Board, 
Lots 21-24, Block 230, D.L. 526, known as 1505 West 3rd 
Avenue were advertised for lease in the local newspapers 
and tenders opened in public by the City Clerk on September 
27, 1976. 

Recommended that the bid received from Milner British Car 
Specialists Ltd., for $13,860.00 per annum plus taxes for 
a five year period commencing October 1st, 1976 being the 
highest offer received and one favourable to the City, be 
accepted subject to the terms and conditions contained in 
the tender form (Appendix I) and to documentation satisfac- 
tory to the Director of Legal Services." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Property & Insurance be approved. 


2. McLaren Electric Building, 1^36 West 5th Avenue 
Lease of portion of second floor 

The Supervisor of Property and Insurance reports as follows : 

"Ventra Travel Services Ltd. currently lease 870 square feet 
more or less on the second floor of the McLaren Electric 
Building, 1836 West 5th Avenue under the terms of a lease 
dated July 1, 1975 and expiring Deceinber 31, 1976. 

Following negotiations, this lessee has agreed to a new lease 
incorporating the following terms and conditions: 

Area to be leased will include present space plus 
the addition of Room #203 on the second floor (280 sq.ft.) 
This room is located down the hall from the present 
Ventra Travel Services office. However, it has no windows 
and no heating and has been difficult to rent, being vacant 
since February of this year. 

Lease term to be 25s years from January 1, 1977 with a 
right to renew for a further 2h years. 

Rent to be increased from $356.50 per month to $510.00 
per month. 

Lessee to have the exclusive use of three parking stalls. 

City to be responsible for payment of heat and light. 

All other terms and conditions to be the same as the 
previous lease dated July 1, 1975. 

It is noted that the above rental space represents current 
economic rentals for comparable space in this area. 

Recommended that the above space be leased to Ventra Travel 
Services Ltd. under the above terms and conditions with a 
lease drawn to the satisfaction of the Director of Legal 
Services and the Supervisor of Property and Insurance." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Property and Insurance be approved. 


Cont'd 


Manager's Report, October 15, 1976 


(PROPERTIES - 2) 


3. Sale of Property - N/S E. Georgia between Jackson & 

Princess Avenues N/S Union between Princess & Heatley 


The Supervisor of Property & Insurance reports as follows: 

"Under the authority of the Property Endovment Fund Board, tenders 
were called for the purchase of the following-described properties 
on September 7th, 1976 and were opened in public at 9:30 
Monday, September 27, 1976. 

Recommended that the following offers to purchase be accepted and 
approved under the terms emd conditions set down by Cotincil, being 
in each case the highest offer received. 

A. Lot 30, Block 85, D.L. I96, Plan 196 Zoned RT-3 

IT/S East Georgia Street between Jackson eind Princess Avenues 

Approx. Sale 
Name Size Price Tems Conditions 


James 
Barker 
MEDILL 
& 

Lydia 
MEDILL 


25' X 122' $27,600 


City terms 
@ 11^ 


Lot below lane 
level - subject 
to bulkhead 
agreement 


B. Lot 19, Block 91, D.L. I96, Plan I96 Zoned RT-3 
IT/S Union Street between Princess and Heatley Avenues 

Approx. Sale 
Name Size Price Terms Conditions 


Jack MA 25' X 122' $28,009 City Terms Lot above street 

@ 11^ and below lane 

levels. Subject 
to Bulkhead 
Agreement . " 


The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Property & Insurance be approved. 


4. Sale of residential lot situated south side of 71st Avenue, 
West of Ash Street 

The Supervisor of Property & Insurance reports as follows: 

"The following offer to purchase has been received by the Supervisor 
of Property & Insurance as a result of the City's call for tenders 
advertised under the authority of the Property Endowment Fund 
Board. The offer is considered to be favourable to the City 
and is hereby recommended for acceptance. 


Lot 32, except west 3*5 feet, block 3» 
D.L. 311, plan 3362. Situated: S/S of 
71st Avenue west of Ash Street. 


Zoned RT-2 


NAME 

Block Bros. 
Contractors Ltd. 


APPROX. 
SIZE 

i^6.5' X 107.5' 


SALE 
PRICE 

$31+, 200. 00 


TERMS 
City Terms 


The City Manager RECOMMENDS that the foregoing offer to purchase, 
being the hi^est offer received and one favourable to the City, 
be accepted and approved under the terms and conditions set down by 
Council 

Cont'd 


Manager's Report, October 15, 1976 


(PROPERTIES - 3) 


5. Sale to the Vancouver Chinatown Housing Society. 
Situated: South side of Union Street between 
Campbell and Ravmur Avenues 

The Supervisor of Property & Insurance reports as follows: 

"On July 29, 1975> City Council approved the sale of block 12l+, 
D.L. I8l, and 2037, Plan I6O6O to the Vancouver Chinatown Housing 
Society for development of Senior Citizen's Housing at a price of 
$225,000.00. The date of sale was to be the date of issTiance of the 
development permit or 120 days from Council approval, being November 26, 1975- 
Sale to be on terms of 10% down, which has been made and the balance 
in three equal installments of 6, 12 and I8 months after date of sale. 
Interest to be at the rate of 10^. 

The Society have had considerable difficulty in resolving their 
financing arrangements with the senior levels of Government and consequently. 
City Council have extended the sale date three times, and it is presently 
established as September 30, 1976. As to the development permit require- 
menl^ it is ready to be issued. 

The Provincial Department of Housing, through their agent Dunhill Development 

Corporationj has now applied to acquire this land for lease-back to the 

Vancouver Chinatown Housing Society for $1.00 on the understanding 

that its ultimate use will be for a Senior Citizen's project. The 

Society find this arrangement most feasible and the Department of 

Housing have indicated they accept the same conditions of sale as 

approved for the Chinatown Housing Society, however, they prefer to 

pay cash. They anticipate approval from their Treasury Board and 

approval from C.M.H.C. of the final plans by the end of October, hence 

a short time extension will be required. 

It is recommended that the resolution of July 29, 1975 approving the 
sale of this site to Vancouver Chinatown Lions Housing Society be rescinded 
and that the sale be approved to the Provincial Department of Housing 
for lease-back to the Chinatown Lions Housing Society for a Senior 
Citizens Project; that the date of sale be extended from September 30, I976 
to November 1, I976 and the account be paid in cash within 11; days with 
any principal amount outstanding after that due at the current rate 
of 11%." 

The City Manager RECOMMENDS that the foregoing recommendation of the Supervisor 
of Property & Insurance be approved. 
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MANAGER'S REPORT 

October 14, 1976 


TO: City Manager (For Council) 

SUBJECT: 4584 West 1st Avenue 

CLASSIFICATION: INFORMATION 


The Director of Permits and Licenses reports as requested by the City 
Manager that: 

"On October 7, 1976, my Assistant Director received a number of 
telephone complaints from the neighbours near 4584 West 1st Avenue 
who contended that work was proceeding on the premises without 
proper authority. 

An inspection showed that the complaints were valid and work was 
proceeding without the required Development or Building Permits. 
(These permits were invalidated by virtue of an appeal to and 
decision of the Board of Variance) . The By-law requires that under 
such circumstances the work be stopped. The Director of Legal 
Services confirmed this opinion particularly in view or Council's 
past involvement in this situation. 

On October 7, 1976, the Stop Work Card was posted on the premises. 
On October 12, 1976, another inspection found that work had 
proceeded over the long weekend and that the October 7th Stop Work 
Card had been removed in violation ot By-law requirements, 
resulting in another Stop Work Card being posted. 

A double registered letter was sent October 13, 1976, advising the 
owners and the contractor that the Stop Work Card had been posted 
and to suspend construction immediately. (A copy of the letters 
and Stop Work Cards are attached, as well as an earlier letter 
referring to the situation) . 

The Director of Legal Services has received a letter from the 
owner's solicitor advising that he takes the position that the 
Board of Variance order is invalid and that the previously issued 
permits are still valid and subsisting and that they therefore have 
a right to carry on the work." 

The City Manager submits the report of the Director of Permits and 
Licenses for Council's INFORMATION. 


DELEGATION REQUESTS THIS DAY: 

Mr. J. Baker, Solicitor representing Mr. A. Pasparakis. 

Mr. D. L. Rice, Solicitor representing Messrs. Clarke, Hardy, 
Tomsich and Grady. 


FOR COUriCfL ACTION SEE PAGE(S)..S..L2 
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MANAGER'S REPORT 
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DATE October 14, 1976 

TO: Vancouver City Council 

SUBJECT - Ex*-°nsion of ^1 Pcrty-'First Bus Service frota Joyzi Loop 

to Bumaby via Kingsway 

CLA3 S I F IC AT ION : RECOMMENDATION 


The City Engineer reports as follows: 

"B, C. Hydro seeks comicil's approval for the extension of the 41 Forty-first 
bus service from Joyce Loop via Kingsway to the regional town centre and Nelson 
Street in Bumaby. The extension will provide a direct and continuous transit 
service from U.B.C. to Bumaby on Mondays through Saturdays, On Sundays and 
Holidays J 41 Forty-first service will assume present routing and terminate at 
Joyce Loop. B. C. Hydro proposes to implement the revised 41 Forty-first service 
on October 29, 1976. 


Exist ing 41 Forty-first service 

Presently, trolley-coach services operate on 41st Avenue between Camosun and 
Joyce Loop (this will remain unchanged), while diesel buses operate between U.B.C, 
and Joyce Loop via 41st Avenue. The proposed extension will only involve diesel 
buses going to Bumaby, plus improved frequency of service to U.B.C, This 
proposal will provide a combined diesel and trolley bus frequency on 41st Avenue 
between Camosun and Joyce Loop that is the same or better than those presently 
offered. The table below shows the proposed improvements: 



EXISTING FREQUENCIES 

PROPOSED FREQUENCIES 


(mins . ) 


(mins . ) 


TniE PERIOD 


41st Ave. 


41st Ave, 


Camosun 

Camosun 

Joyce Loop 


to UEC 

(Joyce to 

to IFBC 

(Joyce to 

to Bumaby 



Camosun) 


Camosun) 

via Kingsway 


(Diesel) 

(Trolley/ 

(Diesel) 

(Trolley/ 

(Diesel) 



Diesel) 


Diesel) 


(Mon - Sat) 






Rush hour 

15 

5 

15 

5 

15 

Daytime 

30 


15 

7h 

15 

Evenings 

30 

10 

15 

W 

15 

Nights 

30 

15 

30 

15 

30 

(Sun/holidayii) 






Daytime 

30 

10 

30 

10 


Eveaings/Nigbts 
- 

30 

15 

30 

15 



The Engineering Department supports the proposed extension of the 41st Avenue 
I service to Bumaby as it will improve transit service considerably in this part 
! of the City. It will also provide local transit services, presently not avail- 
able, to residents near Kingsway between Joyce Loop and Boundary, while at the 
I same time providing the Kingsway corridor V7i.th a through service to UBC via 41st 
I Avenue. This will reduce substgntially the requirement for transfers at Kingsway 
and Joyce as there will be direct service between Vancouver and the new B.C. 
Telephone complex at Kingsway and Boundary, the Bumaby Metro town Centre and 
Simpson-Sears . 

New Bus Stop locations on K i ngsway 

Your officials have had discussions with B.C. Hydro on the subject of new 
OLS stop locations on Kingsway and concur that 3t: would be appropriate to 
1 -cate bus stops at the following locations (see attached plan): 

a) north side Kingsway at Lincoln 

b) north side Kingsway at Stamford 

c) north side Kingsway at Melbourne 

d) south side Kingsway at Lincoln. 
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Board of Administration, September 25, 1970 


(WORKS - 3) 


Clause 3 Cont/d. 

The City Engineer RECOMMENDS : 

1. That Bylaw No. 4068, the Plumbing Bylaw, be amended 
as follows : 

Sewer installation fees for building (house) sewer 
extensions, as set forth in Section 1.4.16(2) of the 
Plumbing Bylaw, be revised upward from $300.00 to 
$400.00. 

2. That the Corporation Counsel be instructed to prepare the 
necessary amendment to Bylaw No. 4068 for Council 
approval . 

3. That the amendment to Bylaw No. 4068 become effective 
Decenber 1st, 1970." 

Your Board 

RECOMMENDS the foregoing recommendation of the City Engineer be 
adopted and that the normal notification to contractors be made. 


* 


* 


* 


* 


* 


* 


* 


* 


FOR ADOPTION SEE PAGE(S).. 
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I «£q. ^^red Transit Operations, Joyce Loop 

B. C. Hydro's proposal to improve transit frequency and also extend service 
to Burnaby means more bus movements in the Joyce Loop. It must be pointed out 
that the !: cdly congestad situation vitP"''i Joyc^ Loop cannot arcomrao'l nddl- 
tional bus activities without resulting in a complete breakdom at the Loop and 
causing back-ups into the streets as noted in our report to Council dated 
Kay 21, 1975. The transit adjustments outlined below have been carefully 
worked out to ensure optimum service to the public and are essential if transit 
service reliability is to be assured: 

1. All services presently using the Joyce Loop will continue to do so, except 
for the through 27 Rupert service which will be relocated to make room for 
the westbound 41st extension. This will aid in 'streamlining' transit 
operation. The northbound 27 Rupert service can utilize the proposed new 
bus stop on the south side of 41st Avenue at Joyce Street for all its 
ioading/tinloading and transferring activities without causing hardships or 
disruption to the transit patrons and their travel patterns. The 
Engineering Department concurs with this view and also supports B.C. Hydro's 
additional bus stop request on the west side of Joyce Street south of 
r.ingsway (see map) for the southbound 27 Rupert service. These two addi- 
tional bus stops are essential towards general improvement of transit 
operation in the Joyce Loop and will maintain the existing ease of transfer 
movements for transit passengers, 

I 2, \'estbound 41 Forty-first diesel-bus service from Burnaby will enter Joyce 
i Loop. In addition, all trolley-coaches will continue with the current pro- 

cedure and terminate in the Loop. This arrangement will avoid any possi- 
bility of confusion for bus passengers, as all westbound 41 Forty-first 
I buses will originate from within Joyce Loop. 

3. Eastbound 41 Forty-first diesel-bus service bound for Burnaby will not 
enter Joyce Loop. To facilitate transferring activities j a bus stop on 
' the south side of 41st Avenue at Joyce Street will be required, as per 

I item 1. 

I 4. In coiij unction with the above, B.C. Hydro also proposes to terminate certain 
I vestbound 49 Forty-ninth services at Dunbar Loop. During the U.B.C. session, some 

I trips will continue through to U.B.C, The greatly improved service along 

41st Avenue to U.B.C. will significantly improve transferring connections 
with the many north-south bus routes within the City, thereby rendering 
the operation of some 49 Forty-ninth buses through to U.B<.Co unnecessary. 

Public Partic ip ation 

A number of requests have been received for Improved transit services in 
this area^ The proposed new service will, provide local transit service on 
Kingsway between Joyce and Boundary as requested by Nathan Davidowicz, and is 
required as soon as possible to improve service to the Burnaby town centiej 
the new B.C. Tel. building and U.B,C. Many concerns have been expressed about 
operating problems at Joyce Loop, which in now badly congested. The proposed 
changes will relieve the problem of buses blocking the sidevTalk, and street, a 
source of complaints in the past. 

Objections were raised last year to a proposal to rectify these problems 
by h.-iving certain buses not enter the Loop and this proposal was not implemented. 
Problems of transfers have now been carefu3.1y worked out with B.C. Hydro and 
discussed with Mrs. E. Nichols, Secretary of the Collingwood Centre for Elder 
Citizens, who is in agreement with these proposals. Your officials have dis- 
cussed with B.C. Hydro the importance of public input to bus route changes 
and propose to continue and increase the process of public consultation that 
1 as been developed in the past several years. 

The proposed new service will deal with a number of requests that have 
arisen in this process and should be implemented as soon as possible to meet 
thes.i travel needs. However, two delegation requests have now been received 
objecting to the proposed 'reductions' in service on 41st and 49th Avenues 
fron Kiliamey Champlain Citizen.e for Action aud the Confereiice of Local Area 
Councils, and requesting that the changes be postponed pending development of 
an overall plan for the area. It mnst be pointed out in this regard that the 
41st Avenue service is being greatly improved, not reduced , that 49th Avenue 
service will be unchanged in Vancouver, and that only U.B.C. -49th services 
will be reduced in order to improve the more popular U.B.C— Ms t-Bumaby 
services. 
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Con clusion 

Th'> m-r,pfi><al. to extf-nd tlie 41 Forcv-f irsL sei'vice to Burnaby is viewed as 
a positive step towards improvement of transit services in Vancouver, and is 
in keeping with City policy of encouraging greater usage of public transit. 

The extension, while providing direct services from Bumaby to U.B.C, 
will also provide local transit services presently not available on Kingsway 
jetwiien Joyce Loop and Boundary Road. Simpson-Sears, Bumaby Metrotown Centre 
and the new S.C. Telephone complex will also be serviced by this route. 

RECOMMENDATIONS 

Accordingly, the City Engineer RECOMMENDS that: 

A. The proposed 41 Forty-first transit route extension from Joyce Loop 
to Bumaby via Kingsway be approved. 

S. Bus stops be approved for the following locations: 

i.) north side Kingsway at Lincoln; 

ii) north side Kingsway at Stamford; 

iii) north side Kingsway at Melbourae; 

H") south side Kingsway at Lincoln; 

v) south side 41st at Joyce: 

vl) west side Joyce at Kingsway." 

Ttie City Manager RECOMMENDS that the above report of the City Engineer be 
approved p 


DELEGATION REQUESTS: Killarney Champiain Citizens for Action 

Conference of Local Area Councils 
Traffic and Transit Committee 


FOR COUNCIL ACTION SEE PAQE(S) 5^ 


REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON 

HOUSING AND ENVIRONMENT 


September 30, 1976 

A meeting of the Standing Committee of Council on Housing and 
Environment was held on Thursday, September 30, 1976, at 1:30 p.m. 
in the No. 1 Committee Room, Third Floor, City Hall. 

PRESENT: Alderman Harcourt, Chairman 

Alderman Bird 

Alderman Boyce (except part of item #8) 
Alderman Cowie 
Alderman Rankin 

CLERK: J. Thomas 

The minutes of the meeting of September 2, 1976, were adopted. 


INFORMATION : 

1. 1168 East Hastings Street 

Standards of Maintenance By-law 

The Inspection Supervisor, Generalist Branch, Permits and 
Licenses Department, appeared before the Committee and submitted 
an oral report on the ownership of 1168 East Hastings Street. The 
building had changed hands and a Notice requiring the premises be 
brought up to standard under the Standards of Maintenance By-law 
had been re-issued to the new owner. 

RESOLVED, 

THAT the oral report relating to 1168 East 
Hastings Street be received for information and 
the Director of Permits and Licenses be instructed 
to submit a further status report in one month. 


2. Wicklow Hotel, 1516 Powell Street 
Lodging House By-law 

An oral report on the Wicklow Hotel was submitted by the 
Inspection Supervisor, Generalist Branch, Permits and Licenses 
Department, indicating no change in the status of the subject 
premises . 

RESOLVED, 

THAT the oral report relating to the Wicklow Hotel 
be received for information and the Director of 
Permits and Licenses be instructed to submit a 
further status report in one month. 


RECOMMENDATIONS : 

3. Status of Remaining Core Area Hotels to be Completed 
Under Section 38 of Fire By-law No. 2193 

The Committee had for consideration a Manager's Report dated 
August 30, 1976, (circulated) in which the Fire Chief reported on 
the status of remaining core area hotels which were in contravention 
of Section 38 of Fire By-law No. 2193. 

The Fire Chief reported enforcement outside the core area had 
been temporarily halted pending Fire By-law amendments; however, 
thirty-eight (38) buildings had complied with the regulations and 
three (3) more were in progress. 



Cont'd 


Report to Council 

Standing Committee of Council 

on Housing and Environment 

September 30, 19 76 2 

Clause 3 Cont'd 

Dealing with core area buildings, the Fire Chief reported of the 
three hundred and eighteen (318) buildings involved in the hotel 
upgrading program, only nineteen (19) were still outstanding. 

The Chief Fire Warden reviewed the report with the Committee and 
further updated information relating to certain premises. 

The Chief Fire Warden also reported on the status of Irwington 
Court, 775-79 Burrard Street and the Committee agreed, as the 
premises were on the very edge of the core area, it would be 
appropriate for the owner to be advised of her right to appeal under 
the new Fire By-law amendments. 

He made particular reference to the Commercial Hotel (El Cid) , 
340 Cambie Street, and noted that while all the residential rooms 
had been closed for upgrading, the beer parlour was still operating. 
The Committee expressed concern about the situation and felt the 
rooms should be reopened within thirty days . 


Following further discussion, it was 
RECOMMENDED, 

A. THAT the operators of the Commercial Hotel (El Cid) , 
340 Cambie Street be issued with an Order to re-open 
residential rooms in the hotel within thirty days or 
they will be required to appear before Council to 
show cause why Council should not recommend to the 
Liquor Administration Branch that the hotel liquor 
license be cancelled. 

B. THAT the Manager's Report dated August 30, 1976, be 
received for information. 


INFORMATION ; 

4. Fire Alarm Upgrading Order - 
1765 West 8th Avenue 


Mr. F. Berger, owner of 1765 West 8th Avenue, addressed the 
Committee and requested withdrawal of an Order of the Fire Chief, 
subsequently upheld by the Provincial Fire Marshal, requiring 
upgrading of the fire alarm system in the building. Mr. Berger 
submitted the two-storey building was occupied by only thirteen 
people; each suite had a fire alarm just outside the front door, and 
tenants had only three feet to eight feet to walk to one of the two 
totally enclosed staircases. He submitted the alarm system, when 
originally installed, had been approved under the fire regulations 
then existing. The building was slated for demolition and would 
have been sold some time ago but one of his elderly tenants, aged 92, 
had been promised she would never have to move. 

The Chief Fire Warden advised the fire alarm system operated on 
a dry cell battery but present regulations required the system be 
hooked up to an AC/DC source. 

Following discussion, it was 

RESOLVED, 

THAT appropriate city officials investigate the cost 
of fire alarm upgrading required at 1765 West 8th Avenue 
and report back to the Committee, and that Mr. Berger 
be invited to discuss the matter with the Committee 
again at that time. 


(Alderman Bird opposed.) 
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5 . Fire By-law Enforcement and Renovation Costs 

The Committee had for consideration an exchange of correspondence 
between the Chairman and Mr. John Brewin, Chairman of the Rent 
Review Commission relating to the equitable distribution of costs 
involved in upgrading buildings under the provisions of the Fire 
By-law. 

After a brief discussion, it was 
RESOLVED, 

THAT a representative of the Rent Review Commission 
be invited to attend a meeting of the Committee to 
discuss the equitable distribution of Fire By-law 
enforcement and renovation costs . 


6. Development of Elliott, Gladstone, and Shaughnessy 
Street Ends: Provincial Cost-Sharing Arrangement 

The Committee had for consideration a Manager's Report dated 
September 16, 1976, wherein the Director of Planning reported on 
recent developments concerning the North Eraser Recreation Study 
action proposals and the proposed one-third Provincial funding for 
designated priority projects in 1976. 

The Director of Planning, in the report, advised it was proposed 
the G.V.R.D. pass a by-law designating a North Eraser Regional 
Recreation Corridor encompassing proposed North Eraser Recreation pro- 
jects located in Vancouver, Richmond, Burnaby, and other areas within 
the G.V.R.D. (including the development of street-end parks on 
Elliott, Gladstone, and/or Shaughnessy Streets) as part of an official 
park plan whereby the Province could contribute one-third of the cost 
of funding for priority projects approved by the North Eraser 
Recreation Policy Committee, the Province, and the Councils of the 
Municipalities affected. 

Attached to the Manager's Report as Appendix I was a report of 
the North Eraser Recreation Technical Committee outlining the action 
proposals and development projects, the proposed Policy Committee 
requests to other governments and agencies, action proposals requiring 
further technical work, and a statement on the continuing role and 
mandate of the Technical Committee. 


Prior to general discussion the Assistant City Engineer, 
Mr. R.C. Boyes, requested consideration be deferred to enable the 
Engineering Department to investigate and report back on implications 
of the report of which he felt the Committee should be aware. 

Following discussion it was agreed consideration of the Manager's 
Report be deferred to the next meeting of the Committee and 
Alderman Cowie agreed to participate in any interdepartmental 
discussions that may be necessary. 


7 . Sound Transmission Control 

At the request of the Chairman, consideration of this item was 
deferred until the next meeting of the Committee to enable the 
Assistant Director, Inspection and Enforcement Division, Department 
of Permits and Licenses, to be present. 

* * * * 

Alderman Boyce left the meeting during discussion of the 
following item and was not present when the vote was taken. 
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RECOMMENDATION AND CONSIDERATION ; 

8. Charges for Garbage Collection for Strata Title 
Properties 

At its meeting on July 29, 1976, after considering a brief sub- 
mitted by the Strata Plan Owners Association of B.C. (on file in the 
City Clerk's Office), the Committee instructed the City Engineer 
consider and report back on points raised in the brief respecting 
garbage collection from condominiums. The Strata Plan Owners 
Association requested the city equalize its garbage fee policies and 
submitted the implementation on January 1, 1976, of a new policy 
with respect to garbage collection from condominiums/ strata title 
dwellings was discriminatory and unjustified. 

The brief requested: 

" (1) That this Housing Committee reconsider the entire 
policy of charging condominiums for garbage 
collection . 

(2) That the City of Vancouver institute a policy of 
selling the container units as well as renting them. 

(3) That condominiums be permitted two (2) free pickups 
per week to equalize the policy with respect to 
single family housing units. 

(4) That the "roll-out" charge be dropped." 

Before the Committee for consideration was a Manager's Report 
dated September 15, 1976, (circulated) in which the City Engineer 
reviewed the background and basis for the present policy of garbage 
collection from strata title properties; discussed the main points 
contained in the Strata Plan Owners Association brief; and concluded 
there were no grounds for a change in present city policy. 

Mr. Gerry Fanaken, President, Strata Plan Owners Association, 
addressed the Committee and submitted strata title property owners 
were taxed the same as residential homeowners and expected the same 
quality of service from the city. An equalization formula providing 
for two (2) free garbage pickups per week on a one can per suite 
basis would not discriminate against house owners, since one truck 
stopping for ten minutes twice a week, would take less time than 
one truck calling at 120 houses once a week. 

Mr. R.C. Boyes , Deputy City Engineer, advised there were ninety- 
two (92) condominium/strata title buildings in the city with a total 
of 145 garbage containers; however, only eighteen (18) required 
more than one (1) pickup per week. Some buildings had storage 
problems because facilities for container storage were inadequate. 


Following further discussion, it was 
RECOMMENDED, 

A. THAT there be no change in Council policy respecting 
rental charges for garbage containers. 

B. THAT the City Engineer be instructed to further investigate 
and report back to the Coitunittee on "roll-out" charges. 

C. THAT the Director of Planning be instructed to consider 
adequate provision for garbage container storage in all 
future multiple residency developments. 


Cont ' d . . 


r > ■ s f - o 


Report to Council 
Standing Committee of Council 
on Housing and Environment 
September 30, 1976 


Clause 8 Cont'd 

A tie vote having ensued on the following motions these items 
are submitted for Council's CONSIDERATION: 

D(i). THAT garbage pickups for strata title/condominium properties 
be permitted to a maximum of two (2) free pickups per 
week with additional funding to come from the following 
sources: administration from General Revenue, equipment 
costs from Capital Account. 

OR 

D(ii). THAT garbage pickups for strata title/condominium properties 
be restricted to one free pickup per week, of double 
quantity, if necessary, on the basis of saving energy and 
good management. 

RECOMMENDATIONS : 

9 . City-Owned Vacant Lands - 
Non-Profit Rental Housing 

The Committee had for consideration a Manager's Report dated 
September 27, 1976, (circulated) outlining the financial implications 
of developing rental housing on two (2) City-owned sites - Foster and 
Euclid and Second and Wallace, through C.M.H.C.'s social housing 
program and summarized the results of analysis as follows: 

Foster/Euclid 2nd & Wallace 

Optimum Value $700,000 $1,250,000 
Optimum Zoning RS-1 CD-I 

Value at Proposed Use $225,000 $ 473,000 

Resulting Subsidization $475,000 $ 777,000 

The City Manager in his report advised on July 9th, 1976, City 
Council considered a report of the Director of Housing wherein he 
estimated the City's revenue from sales of City-owned properties to 
the Non-Profit Housing Corporation predicated upon an allowable land 
price of $8,000 per unit. Coincidentally , the City Manager commented 
upon the subsidy involved at various unit values based upon tentative 
estimates of market value for each property. As was pointed out at 
that time, "it is impossible to confirm the exact degree of subsidy". 
Until the construction cost and apartment mix had been determined, 
it was not possible to compute C.M.H.C. approved project cost or 
derive the residual component available to cover land costs. 

In considering social housing projects, C.M.H.C. are not 
prepared to approve those which exceed their AHOP limit of $47,000 
per 3-bedroom unit. (The limit is somewhat less for two and one 
bedroom units depending upon the floor areas as reported to Council 
on July 9th). The AHOP limit, therefore, established the maximum 
permissible total project cost. The Residual Land Value is derived 
by deducting the cost of construction, landscaping, architects, taxes 
and other carrying costs. Any costs related to the construction of 
underground parking must be deducted from the Residual Land Value. 
Since the anticipated cost of an underground parking stall is 
approximately $4,000 this item will have a significant impact on the 
price which the developer can afford to pay to the City for the 
property, irrespective of whether the developer is a co-op or the 
Public Housing Corporation. 

The report analyzed both sites, discussed operating costs, and 
rentals and the effect of Government High-Impact Grants, if the 
City-sponsored projects were operated by the Vancouver Public Housing 
Corporation. It was also noted the Penta and Dunbar Village Co-ops 
had been involved in discussions on various means of financing the 


Cont'd 
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purchase of the Second and Wallace site. It was the opinion of the 
co-op principals that only outright purchase of the property would 
be acceptable to the members; however. Council on December 3, 1974 
established a policy of leasing land to co-ops on the basis of sixty- 
year terms with provisions for future escalation and re-evaluation. 

Mr. J. A. McLean, Administrative Analyst, reviewed the report 
with the Committee and suggested a set of guidelines be established 
with respect to the makeup of co-ops approved for City subsidization. 
For instance, in the case of the Second and Wallace site, the 
subsidy would be in the region of $11,000 per unit to a total of 
$777,000. During discussion on this point it was the consensus that 
such a high degree of subsidization would not be acceptable. 

Mr. M.A. Geller, Social Housing Program Manager for C.M.H.C. 
sought clarification on whether it was the intent of Council to 
come forward with proposals for the current year, or for 1977. The 
Chairman referred to action taken by Council on September 21, 1976, 
in approving five sites for development of family non-profit housing 
and advised it was intended the purchase be funded this year. 
Mr. Geller further questioned Council's intentions with respect to 
application for funding for family rental housing under Section 15.1 
of the National Housing Act and it was agreed the Chairman should 
discuss the matter further with Mr. Geller and the Administrative 
Analyst. 

During discussion reference was made to problems encountered 
by residents of the De Cosmos Co-op in Champlain Heights who were 
required to meet considerably increased payments as a result of 
rental reviews . 

RECOMMENDED , 

A. THAT the Council reaffirm its policy of leasing City- 
owned vacant land to co-ops and non-profit housing groups. 

B. THAT in accordance with Council's policy. City-owned 
sites at Second and Wallace and Foster and Euclid not 
be sold for co-op non-profit housing, but leased with 
the intent of keeping the cost of the housing units 
within the ceiling imposed by the C.M.H.C. Assisted Home 
Ownership Program, i.e. approximately $47,000 per unit. 

C. THAT the co-op groups involved in the development of the 
sites at Second and Wallace and Foster and Euclid discuss 
with appropriate City officials lease arrangements in 
terms of the leases pre»ently operating in the False Creek 
development; and that Council reaffirm its commitment to 
the units remaining available for low and medium income 
families . 

D. THAT appropriate City officials be instructed to investigate 
and report back to the Committee on lease/rental arrangements 
respecting the De Cosmos Co-op development in Champlain 
Heights . 

E. THAT the Manager's Report dated September 27, 1976, be 
received for information. 


The meeting adjourned at approximately 3:15 p.m. 


* * * * 
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REPORT TO COUNCIL 



STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


September 30, 1976 


A meeting of the Standing Committee of Council on Finance 
and Administration was held in the No. 3 Committee Room, third 
floor. City Hall on Thursday, September 30, 1976 at approximately 
1:30 p.m. 


RECOMMENDATION 


1. Heather Civic Marina - Liveaboards 

The Committee had before it for consideration a Manager's 
report dated August 24, 1976 (copy circulated) in which the 
Director of Finance and the False Creek Development Consultant 
reported on facilities provided at the Heather Civic Marina for 
liveaboard boats, the capital cost of providing these facilities, 
and the charges which should be levied to defray the costs of 
these facilities. 

The report described the conditions to be included in the 
contract to be entered into by the Park Board and those who will 
moor liveaboard boats at the marina. 

A representative of the Director of Finance, in speaking to 
the report, explained that an additional charge of $26.50 per 
berth per month is required to defray the City's additional costs 
of approximately $50,000 for providing laundry and showers, sewage 
system, electrical system and conduit for telephones. This is in 
addition to moorage charges and an amount in lieu of license fee. 

It was pointed out by a representative of the False Creek 
Development Group that the owners of liveaboard houseboats will 
be required to do certain work to connect their vessels to the 
services . 

In response to a question from the Committee as to why the 
vessels are to be regularly seagoing, the False Creek Development 
Group explained that the Official Development Plan for False Creek 
requires that anyone living on the water must do so in a seagoing 
vessel. Zoning for False Creek does not permit houseboats built 
on floats and a public hearing would be required to permit such 
houseboats. 

It was also noted during discussion that 42 feet in length 
is the maximum size permitted for liveaboard houseboats. 

Following discussion it was 

RECOMMENDED 

A. THAT the additional charges for liveaboard berths 
to cover the additional cost be $26.50 per berth 
per month subject to review and change as appropriate 
in the future, and that this charge be implemented 
when, in the opinion of the Development Consultant, 
the facilities are substantially complete. 


PRESENT: 


Alderman Volrich, Chairman 


Alderman Kennedy 
Alderman Marzari 
Alderman Sweeney 


COMMITTEE CLERK: 


H. Dickson 
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B. THAT each liveaboard owner be charged a levy of up 
to $5.00 per month to subsidize the False Creek 
Transit Service for a period not exceeding three 
years . 

C. THAT the moorage fee for liveaboard berths be 
paid monthly in advance and be 5% higher than the 
current pleasure boat moorage as a compensation 
factor for monthly payments rather than yearly 
payments. 

D. THAT the amount in lieu of the liveaboard license 
fee be paid in full in advance upon signing of 
the yearly contract. 

E. THAT the amount in lieu of the liveaboard license 
fee for the marina fiscal year April 1, 1976 through 
March 31, 1977 be 

$144. up to 21 feet. 
$168. from 21 feet to 30 feet. 
$204, from 30 feet to 39 feet. 
$252. over 39 feet. 

charged in full in advance, pro-rated from the date 
upon which the liveaboard first berths in the marina 
through March 31, 1977. 

F. THAT the Liveaboard Moorage Rules and Regulations 
(appended to the attached Manager's report) be used 
to form the basis of the Contract between the Board 
of Parks and Recreation and the liveaboard owner. 


INFORMATION 


2. "Poser" and "Reser" Expenditures 

The Committee had before it for consideration a Manager ^s 
report dated September 9, 1976 (copy circulated) in which the 
Director of Social Planning submitted an information report on 
his Departmental expenditures made from the Purchase of Outside 
Services (POSER) and his Research (RESER) accounts. 

During consideration of this information the Committee 
queried expenditures incurred for the Brock House Society, a 
Language in Industry project, a Recreation Study in Gastown and 
the Downtown Area Housing Survey. The Director of Social Planning 
responded to the Committee's questions, explaining the purpose of 
the projects and the reasons they were undertaken , pointing out 
that some of the programs were done to provide information for 
other City Departments. 

Following discussion it was 

RESOLVED 

THAT the Manager's report dated September 9, 1976 on 
"Poser" and "Reser" Expenditures be received. 


Cont ' d 
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SOCIAL SERVICE AND HEALTH MATTERS 

RECOMMENDATIONS 


1. Extension of Contract. 

University of British Columbia and City of Vancouver 

The Medical Health Officer reports as follows: 

"On August 1, 1969, an agreement was signed between the 
City of Vancouver and the University of British Columbia 
to provide a Public Health Nurse from the Health Department 
on a half-time basis for a period of one year. The 
service provided is 100% recoverable from the University. 

A request has been received from the University to renew 
this agreement for a further period of one year with the 
necessary revisions to bring the terms of the agreement 
up to date. 

It is recommended that the authority be given to the 
Medical Health Officer to renew this agreement and that 
the Legal Department prepare the necessary memorandum 
of agreement." 

Your Board RECOMMENDS that: 

1. The Medical Health Officer be authorized to arrange 
extension of the agreement to supply a Public Health 
Nurse to the University of British Columbia on a 
half-time basis for one year at no cost to the City. 

2. The Corporation Counsel prepare the necessary revised 
memorandum of agreement between the City and the 
University. 


******* 
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Format for Five-Year Plan Advertising Pamphlet 


Vancouver City Council at its meeting on September 21, 1976 
approved the wording of the revised copy of the information 
pamphlet for the Five-Year Plan which was circulated to Council 
at its September 21, 1976 meeting. 

Public Relations Consultant Mr. Bud Elsie appeared before 
the Committee this date with a number of copies of the printed 
format of the pamphlet. 

He explained that the pamphlet would use the same color 
schemes which will be used in other Five-Year Plan advertising 
and on the Five-Year Plan ballot. 

The Committee examined the layout for the pamphlet and, 
following discussion it was 


THAT Mr. Bud Elsie be authorized to proceed with the 
printing of the pamphlet as proposed in the format 
presented the Committee this date. 


(A "blue-line" copy of the layout for the Five-Year 
Plan Information Pamphlet is on file in the City 
Clerk's Office) . 


The meeting adjourned at approximately 2:00 p.m. 


RESOLVED 


********** 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON 

HOUSING AND ENVIRONMENT 


October 7, 1976 

A meeting of the Standing Committee of Council on Housing and 
Environment was held on Thursday, September 30, 1976, at 1:30 p.m. 
in the No. 1 Committee Room, Third Floor, City Hall. 

PRESENT: Alderman Harcourt, Chairman 

Alderman Bird 
Alderman Cowie 
Alderman Rankin 

ABSENT : Alderman Boyce 

CLERK TO 

COMMITTEE: M.L. Cross 


INFORMATION : 

1. Royal Rooms, 237 Main Street 

Standards of Maintenance By-law 

Mr. D. Morgan, Director of Environmental Health, reported on 
the status of the renovation of the Royal Rooms, advising that the 
hot water pipes may have to be replaced in order to bring the water 
temperature up to the required standard. He stated he would report 
back in one month's time on this matter. 

RESOLVED, 

THAT the verbal report of the Director of Environmental 
Health be received and a further progress report bef 
submitted in one month. 


2. Ohio Rooms, 245 Powell Street 
Lodging House By-law 

Mr. D. Morgan, Director of Environmental Health, reported on 
the status of the renovations of the Ohio Rooms, advising that the 
necessary plumbing work is completed, the carpentry work is almost 
complete, and the painting and plumbing is going to be done. 

RESOLVED, 

THAT the verbal report of the Director of Environmental 
Health be received. 


3. Review of Joint City/G.V.R.D. Compact Housing 
Program and Information Brochures 


The Committee considered a report of the City Manager dated 
September 23, 1976, (on file in the City Clerk's Office) in which 
the Director of Planning reviews the City of Vancouver/G. V. R. D. 
program approved by Council on July 8, 1975, to sponsor a maximum 
of six innovative housing projects on sites of from one to five 
normal building lots in areas of the City in which there are local 
area planning programs. 

The Selection Committee comprised of representatives of the 
Urban Design Group, Zoning Division and the Area Planning Division 
of the City Planning Department and a representative of the G.V.R.D. 
have reviewed several possible projects and given final approval to 
only one demonstration project constructed at the north-east corner 
of Trafalgar Street and West First Avenue. 
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One of the objectives of the compact housing program is to 
publicize demonstration projects in co-operation with the builder 
(private builder/developer or non-profit housing corporations) 
through Information Brochures and by holding open houses. The 
purpose of the Information Brochure is to provide interested indiv- 
iduals and organizations with information describing and evaluating 
good examples of compact housing at various densities that have been 
completed in recent years. The program is seen to occur in three 
steps : 

1) The development of a standard procedure for producing 
Information Brochures on compact housing which can be 
used by all Municipalities to produce evaluations of 
recent housing developments that can be of use to all 
Municipalities in the region. 

2) To develop some prototype Information Brochures. 

3) To encourage all Municipalities to produce, in standard- 
ized format Information Brochures about developments in 
their own Municipality which can be sent to other Munici- 
palities for their information. Such Brochures would also 
become available to all interested people in the City. 

The brochure is currently being produced for the development at 
Trafalgar Street and West First Avenue. It is anticipated that two 
or three brochures could be produced each year. With respect to 
continued involvement in the compact housing program the report states 

"The Programme was intended to sponsor five proposals which 
would have received sponsorship as demonstration projects by 
the end of 1975 in order that the projects could be built 
and occupied during 1976. In reviewing the Programme, the 
Directors of Planning for the Greater Vancouver Regional 
District and the City of Vancouver and the Selection Committee 
have found the results to be less than anticipated. Given 
this past level of performance and in consideration of the 
limited time frame of the Greater Vancouver Regional District 
Compact Housing Programme (originally planned to be phased 
out during 1977) , it has been agreed by the Directors of 
Planning for the Greater Vancouver Regional District and the 
City of Vancouver that our co-operative efforts in housing 
would be better directed toward other activities." 

The Committee 

RESOLVED, 

THAT the report of the City Manager dated September 23, 
1976, be received. 


RECOMMENDATION ; 

4 . Sound Transmission Control 

The Committee had before it correspondence dated April 21, 1976, 
from the City Manager to Mr. R. Hebert, Assistant Director, 
Inspection and Enforcement Division, Department of Permits and 
Licenses, (copy on file in the City Clerk's Office) requesting him 
to provide information as to the adequacy of the National Building 
Code with respect to the noise problems in frame buildings. 

By memo dated April 27, 1976, to the Mayor (copy on file in the 
City Clerk's Office) Mr. Hebert advised that most of the complaints 
made were resolved by pointing out the limitations of noise control 
in the National Building Code, which is also the City By-law. One 
solution to the problem could be to add restrictions on the use of 
penetrations through the sound barrier, such as electrical outlets. 
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and plumbing and heating services and being more explicit about the 
requirements for possible leaks around peripheral boundaries of the 
partition walls. 

Mr. Hebert advised that he had written to the Secretary of the 
Associate Committee on the National Building Code advising 
that local acoustical consultants have stated there are dif f iciencies 
in Section 9.11 of the Code with respect to noise transmission control 
ratings. Lower noise transmission control ratings are found due to 
bad jointing at the floor line of wall assemblies as well as wall to 
wall and wall to ceiling or slab above jointing. Joints should be 
caulked or sealed. The code does not cover this. 

In answer to a question as to what can be done until the new 
Code is written, Mr. Hebert stated that Council could instruct the 
inspectors to pay more attention to the joints between floors and 
walls, etc. 

After discussion the Committee 

RECOMMENDED , 

THAT the Director of Permits and Licenses instruct his 
inspectors to pay particular attention to sound- 
proofing problems around joints and penetrations 
such as electrical outlets and plumbing and 
heating services. 


5. Development of Elliott, Gladstone and Shaughnessy Street 
Ends; Provincial Cost Sharing Arrangement 

On September 30, 1976, the Committee considered a report of the 
City Manager dated September 16, 1976, (copy circulated) in which 
the Director of Planning reported on recent developments concerning the 
North Eraser Recreation Study and the proposed one-third Provincial 
funding for designated priority areas for 1976. At the request of 
the Deputy City Engineer this report was deferred for one week to 
enable the City Engineer to report on certain implications of the 
report. 

Also before the Committee was a report of the City Manager 
dated October 5, 1976, (copy circulated) in which the City Engineer 
expresses his concerns that the Planning Department report contains 
a recommendation that the Regional District prepare an official 
Regional Park Designation By-law for the North Eraser Recreation 
Corridor, but does not take into account the transportation problems 
which exist in the area. 

Mr. R. Youngberg, Associate Director, Area Planning Division, 
advised that the Provincial Minister of Recreation and Tourist 
Industry stated that one-third Provincial funding for designated 
priority projects in 1976 could be provided if there was a G.V.R.D. 
Regional Park Plan By-law designating a North Eraser Recreation 
Corridor, encompassing the proposed North Eraser Recreation projects 
as part of an official park plan. On August 24, 1976, the North 
Eraser River Policy Committee resolved that endorsation of this 
funding proposal should be obtained from Municipal Councils. 

In the City Manager's Report dated September 16, 1976, the 
Director of Planning recommended: 

"That Council authorize the Greater Vancouver Regional 
District to prepare an official Regional Park Designation 
By-law (according to the above comments and stipulations) 
under Section 18 of the Regional Park Act, entitled 
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' Official Park Plan for the North Fraser Recreation 
Corridor' which shall identify the limits of the 
Corridor and the first priority projects to be carried 
out by the participating Municipalities." 

Mr. R. Boyes, Deputy City Engineer, stated that the Engineering 
Department's main concern was the lack of reference in the Corridor 
proposal to transportation to service the industrial area east of 
Angus Drive. The only relief for traffic along South-East Marine 
Drive would be to utilize North and South Kent Avenues. 

The Chairman pointed out that the matter of utilizing North and 
South Kent Avenues as an east/w,est arterial is to be discussed at 

a future public meeting of the Standing Committee on Planning and 
Development in the area. The street ends can still be developed if 
it is decided at that time that North and South Kent Avenues are to 
become an east/west couplet. Mr. Youngberg submitted the following 
recommendation which had been revised after discussions with the City 
Engineer : 

"That Council authorize the Greater Vancouver Regional 
District to prepare an official Regional Park Designation 
By-law (according to the above comments and stipulations) 
under Section 18 of the Regional Park Act, entitled 'Official 
Park Plan for the North Fraser Recreation Corridor' which 
shall identify the limits of the multiple-use Corridor and the 
first priority projects to be carried out by the participating 
Municipalities. It is noted that this by-law will not alienate 
the existing and future industrial development east of Angus 
Drive and it is the intention that industry is to be 
retained in the Corridor. In addition,' the necessary 
transportation system in this Corridor to service this area 
must be preserved through clear statements to this effect to 
the G.V.R.D. This does not mean a continuous N. & S. Kent 
couplet as an E - W arterial which is an item still to be 
determined by City Council." 

The Chairman noted that the revised recommendation spelled out 

that: 

a) The G.V.R.D. should prepare an official Regional Park 
Designation By-law - this would enable one-third Provincial 
funding of the designated priority projects. 

b) The By-law will not alienate the existing and future industry. 

c) Statements would be made to the G.V.R.D. indicating there 
should be a transportation system in the Corridor to serve 

the area. 

He felt that this should take care of the concerns of the City 
Engineer. 

The Committee 

RECOMMENDED , 

A. THAT the G.V.R.D. be requested to prepare an official 

Regional Park Designation By-law entitled "Official Park 
Plan for the North Fraser Recreation Corridor" under 
Section 18 of the Regional Park Act, according to the 
comments and stipulations contained in the report of the 
City Manager dated September 16, 1976, which shall identify 
the limits of the multi-use Corridor and the first 
priority projects to be carried out by the participating 
Municipalities. 


Cont ' d . . 
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Clause 5 Cont'd 

B. THAT the G.V.R.D. be advised it is not the intention of 
the proposed By-law to alienate the existing and future 
industrial development east of Angus Drive; it is the 
intention that industry is to be retained in this Corridor, 

C. THAT the G.V.R.D. be advised the necessary transportation 
system in this Corridor to service the area must be 
preserved; not necessarily meaning that there will be 
continuous North and South Kent Avenues as an east/west 
arterial to South-East Marine Drive. 


The meeting adjourned at approximate 2:05 p.m. 


* * * * 


FOR COOh'CiL ^aiOll SEE PAGE(S}. .918 


STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


October 7, 1976 


A meeting of the Standing Committee of Council on Finance 

and Administration was held in the No. 3 Committee Room, third 

floor, City Hall on Thursday, October 7, 1976 at approximately 
1:30 p.m. 


PRESENT: 


COMMITTEE CLERK: 


Alderman Volrich, Chairman 
Alderman Kennedy 
Alderman Marzari 
Alderman Sweeney 

G. Barden 


INFORMATION 


1. Advertising for the Five-Year Plan 

Mr. Wm. Earle, Account Executive, Intercorp Marketing Ltd. , 
presented advertising proposals for radio and newspapers on the 
Five-Year Plan. 

The Committee and staff members reviewed the proposals with 
Mr. Earle and suggested changes in the wording to be incorporated 
by the advertising consultants. It was noted that there was no 
proposal for a radio tape on the NIP portion of the Five-Year 
Plan. The Committee agreed that one should be included, and 
the wording be presented to the Chairman and Alderman Marzari 
for approval. 

Mr. Earle stated that their final advertising budget is being 
prepared and will be circulated to Members of Council. 

The Committee instructed Mr. Earle to have the wording of 
all the advertising proposals approved by the Director of Legal 
Services. 


2. Five-Year Plan - Information Meetings 

The Committee had for consideration a Manager's report dated 
October 4, 197 6 (copy circulated) advising that a request had 
been received from the West End Community Association to have 
City staff members from various Departments involved in the Five- 
Year Plan attend a public meeting to explain different segments 
of the Plan. 

The Committee agreed that as many elected officials as 
possible should attend information meetings and the Park Board was 
requested to draw up a list of meetings that have been arranged by 
the Community Associations and submit the list to the City Clerk's 
Office for distribution to Members of Council and the City Manager. 
The City Manager agreed to designate the appropriate officials to 
attend each meeting and the City Clerk's Office was requested to 
ensure that at least one Alderman would attend each meeting. 


Cont'd 
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Clause #2 continued : 

It was noted that no staff would be available to speak on 
the Housing Section as this involves yet to be articulated Council 
policy. The Committee agreed that elected officials should speak 
on any questions raised on the Housing Section of the Five-Year 
Plan at the information meetings. 


3. Britannia Centre Society - Personnel 
Policies and Practices 


The Committee had for consideration a Manager's report dated 
October 1, 1976 outlining the background of the 

Master Agreement between the City of Vancouver and the Board of 
School Trustees and the Britannia Community Services Centre Society/ 
and the matters in dispute as follows: 

a. vacation entitlement 

b. employee benefits 

c. salary increments 

d. sick leave. 

The Britannia Community Services Centre Society circulated 
a report dated October 6, 1976 at the meeting. 

The Chairman suggested that the matter be deferred so that 
he could meet with Members of the Society and City officials to 
endeavour to settle the matter satisfactorily and report back to 
the Committee. 

Following further discussion it was 

RESOLVED 

THAT the matter be deferred pending a meeting between 
the Chairman of the Finance Committee, the Society, 
and City officials. 


The meeting adjourned at approximately 3:30 p.m. 

FOR COUMCIL ACTiCM SEE HQl[$)^^i2l^ 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


OCTOBER 7, 1976 


A meeting of the Standing Committee of Council on Community 
Services was held on Thursday, October 7, 1976, in Committee 
Room No, 1, Third Floor, City Hall, at approximately 3:30 P.M. 

PRESENT : Alderman Rankin, Chairman 
Alderman Boyce 
Alderman Marzari 
Alderman Sweeney 
Alderman Volrich 

COMMITTEE CLERK: H. Dickson 


RECOMMENDATION 

1 . Liquor Permit Application - 2423 Nanaimo Street 

The Committee had before it for consideration a Manager's 
Report dated September 24, 1976 (copy circulated) on the applica- 
tion of Mr. A. Dikaios for Development Permit Application No, 
75185 to use a portion of the existing building at 2423 Nanaimo 
Street as a cocktail lounge in conjunction with a restaurant. 

During consideration, the applicant explained to the Committee 
he is expanding his business and the cocktail lounge will be 
located in the additional space. 

Following consideration, it was 

RECOMMENDED 

THAT the application of Mr. A. Dikaios for Development 
Permit Application No, 75185, to use a portion of the 
building at 2423 Nanaimo Street as a cocktail lounge 
in conjunction nith a restaurant, be approved. 


2 . Liquor Permit Application - 791 West Georgia Street 

The Committee had before it for consideration a Manager's 
Report dated September 21, 1976 (copy circulated) on the applica- 
tion of Mr, D, Schwetz of Four Seasons Hotel for Development 
Permit Application No. 75107 to use a portion of the existing 
hotel/retail complex (Dunsmuir Street level) as a cabaret. 

The applicant and a representative of the Planning Department 
appeared before the Committee on this matter and following brief 
discussion, it was 

RECOMMENDED 

THAT the application of Mr, D, Schwetz of Four Seasons 
Hotel for Development Permit Application No. 75107, to 
use a portion of the existing hotel/retail complex at 
791 West Georgia Street (Dunsmuir Street level) as a 
cabaret, be approved. 


Continued on Page 2. 
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3 • Liquor Permit Application - 3484 Kingsway 

The Community Services Committee, at its meeting on August 
25, 1976, deferred consideration on a Liquor Permit Application 
for 3484 Kingsway pending receipt of further information. 

The Committee had before it for consideration a Manager 's 
Report dated September 30, 1976 (copy circulated) on Development 
Permit Application No. 74714 applied for by Mr . M. Petersen of 
Paxton Associates Ltd. 

The applicant and a representative of the Planning Department 
appeared before the Committee on this matter and during discussion, 
it was noted that a Development Permit Application has been 
applied for for a 176-unit senior citizens home approximately one- 
half block away but this permit has not yet been issued. 

The application before the Committee was to alter and use an 
existing banquet hall on the main floor of 3484 Kingsway as a 
cabaret . 

The applicant advised the Committee that the area in question 
has been operating as a cabaret with a temporary license since 
June 1st and there has been no complaints. 

During consideration, it was noted that there is an alley, 
a buffer of trees and a parking lot between the premises and 
any residential buildings. 

Following consideration, it was 

RECOMMENDED 

THAT the application of Mr. M. Petersen of Paxton 
Associates Ltd . for Development Permit Application 
No. 74714, to alter and use the existing banquet 
hall on the main floor of 3484 Kingsway as a cabaret, 
be approved . 


INFORMATION 

4. Juvenile Detention Facilities - Meeting with 

Representative of Attorney-General's Department 

Vancouver City Council, at its meeting on February 24, 1976 
when considering the attached clause from the Community Services 
Committee report dated February 5, 1976, passed the following 
motion : 

"THAT Council endorse the use of Willingdon School as 
a remand and assessment centre for juveniles; 

FURTHER THAT the Community Services Committee be 
appointed by Council to meet with the Attorney-General 
in Victoria to outline the Vancouver Family Court 
Committee's concerns over Family and Juvenile Courts 
and urge an upgrading of facilities and methods of 
operation, including a recommendation that Family and 
Juvenile Court Judges, prosecutors and administrators 
be independent of the Criminal Division and be assigned 
to Family and Juvenile dourt work for a period of at 
least one year." 


Continued on Page 3 
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BUILDING AND PLANNING MATTERS 

RE COMMEN DAT I ON 


1. Proposed Public Housing Projects - Southeast Sector 
Site No. 17, Area "C" 
Site No. 21, Area "A" 


The Director of Planning reports as follows : 

"The City on September 24, 1969, formally requested the senior 
governments to investigate provision of public housing on Site 17 
(previously designated as Site 9) in Area 'C (8.387 acres). A 
similar request was made on March 26, 1970 re Site 21 (previously 
designated as Site 5) in Area 'A' (3.594 acres). 

The Director of Planning 's report of May 16, 196 8 (Proposed Plan 
of Development Southeast Sector) recommended Site 17 as a low 
density townhouse site for comprehensive development with housing 
predominantly for families with children. Council subsequently 
(June 21, 1968) designated this site for public housing. Site 21 
in Area 'A; adjacent to the Captain Cook Elementary School and 
proposed district shopping centre was recommended for public housing 
with a high proportion of units in townhouses for families with 
children, together with a small amount of three-storey apartments 
for couples without children. 

The recommendation that Site 21 should contain a large number of 
units for families with children was made before Site 17 was desig- 
nated by Council for public housing. As Site 21 is adjacent to 
the proposed shopping centre and to other high density garden 
apartment and townhouse sites. Central Mortgage and Housing Corp- 
oration's investigations have been made on the basis that a high 
proportion of the larger units for families with children would be 
located on Site 17 and a high proportion of smaller units (one 
and two bedrooms) , for which there is a high demand, would be 
located on Site 21. 

Central Mortgage and Housing Corporation's preliminary investi- 
gations indicate that Site 17 could accommodate approximately 
120 units distributed approximately as follows : 

Two bedroom 20% 
Three bedroom 70% 
Four and Five bedroom 10% 

Site 21 would accommodate approximately 100 units with the following 
approximate distribution: 

One bedroom 35% 

Two bedroom 30% 

Three bedroom 20% 

Four and Five bedroom 15% 

The value of both of these sites has been estimated by the 
Supervisor of Property & Insurance on the basis of single-family 
development at $55,000 an acre, or $461,285 for Site 17 in Area 'C 
and $197,670 for Site 21 in Area 'A'. These figures give an 
approximate land cost per unit of $3,844 for Site 17 and $1,977 
for Site 21. The land cost per unit for Site 17 is considered by 
senior government officials to be too high. However, combining the 
two projects gives an average land cost per unit of approximately 
$2,99 5 which is understood to be within the acceptable cost range 
for public housing financed by the senior governments. 


cont ' d 
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Clause No. 4 Continued 

A meeting with the Attorney-General could not be arranged 
earlier in the year. However, the Executive Director, Community 
Services, of the Corrections Branch of the Department of the 
Attorney-General, was scheduled to appear before the Committee 
this date. He was unable to attend but the Assistant Executive 
Director, Mr. 0. E, Hollands, appeared for him. Also appearing 
before the Committee was the Chairman of the Vancouver Family 
Court Committee, Mr, T, Mears, and a member of his Committee, 

During discussion, it was pointed out that the concerns 
brought before the Community Services Committee at its meeting 
on February 24, 1976 by the Family Court Committee, still exist. 

The Chairman of the Family Court Committee stated there are 
problems in that there is no night time probation service, that 
prosecutors and judges in Juvenile Court are not permanent, and 
that the actual physical facilities in the Juvenile Court on 
Yale Street are very poor, in particular, the holding facilities. 

During consideration of this matter, it was generally agreed 
that the Family Court facilities are in extreme need of upgrading. 


The Committee noted that the Provincial Government is spending 
from $25-Million to $30-Million on adult court facilities in the 
downtown area, and following further discussion, it was felt that 
the concerns of the Family Court Committee regarding Juvenile 
Court could only be resolved through a meeting with the Attorney- 
General himself rather than senior staff members of his department, 
and it was 

RESOLVED 

THAT the Community Services Committee again seek a 
meeting with the Attorney-General to discuss the 
concerns of the Vancouver Family Court Committee on 
problems at the Family and Juvenile Courts; that 
the Family Court Committee be present at such a meet- 
ing; that Juvenile Court Chief Judge Brahan be invited 
to attend; and that, if possible, the meeting include 
a tour of the Juvenile Court on Yale Street, 


5, Discrimination Against Families with 
Children in the Rental Housing Market 

The Community Services Committee, at its meeting on March 18, 
1976 after considering a brief submitted by Mr, J. Vance, Socio- 
logist, on the topic of discrimination against families with 
children and the aged in securing rental housing, referred the 
brief to the Director of Social Planning for study and a report 
to the Community Services Committee on how the City can prevent 
discrimination against the aged and families with children seek- 
ing residential accommodation. 

The Committee had before it for consideration a Manager's 
Report dated September 16, 1976 (copy circulated) in which the 
Director of Social Planning reported on this matter. 


Continued on Page 4, 
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Clause No. 5 Continued 

However, since receipt of the Manager's Report, City Council 
approved a motion at its meeting on October 5, 1976 that the 
City seek a Charter Amendment to allow enactment of the following 

"Occupancy of housing accommodation by adults and 
children is deemed an appropriate use where such 
housing was on the 1st day of January, 1975, or 
subsequent to that day, shared by at least one 
adult and one or more children, 

THAT: The Director of Legal Services draw up 
a By-law to implement this policy. " 

A representative of the Director of Social Planning and the 
City's Director of Legal Services appeared before the Committee 
on this matter. Mr, J. Vance, who submitted the original brief 
in March of this year, was also present. 

There was some general discussion on this matter and it was 
pointed out by the Director of Legal Services that the City would 
first have to acquire the right, through an amendment to the City 
Charter, to pass a by-law aimed at discouraging discrimination 
against families with children and that once the Charter Amend- 
ment has been approved by the Provincial Government, the City's 
Legal Services Department would then prepare a by-law. 

Following discussion, it was 

RESOLVED 

THAT the Manager's Report dated September 16, 1976 
on discrimination against families with children in 
the rental housing market be received. 


RECOMMENDATION 

6. Civic Grant Request - Canadian Scientific Pollution & 
Environmental Control Society (SPEC) 

The Committee had before it for consideration a Manager's 
Report dated September 22, 1976 (copy circulated) in which the 
Director of Social Planning recommended that the application 
of the Canadian Scientific Pollution and Environmental Control 
Society (SPEC) for $3000,00 for two months operating funds be 
approved . 

A representative of the Social Planning Department and Mr, 
G. Gallon, Executive Director of SPEC, appeared before the Com- 
mittee on this matter. 

During discussion, Mr. Gallon told the Committee that SPEC 
has been operating since 1969 on a variety of special grants and 
that the application for $3000,00 is for a "bare bones" operation 
for October and November. 

Following discussion, it was 

RECOMMENDED 

THAT Council approve a grant of $3000.00 to the 
Canadian Scientific Pollution & Environmental 
Control Society (SPEC) to cover part-time salaries 
and operating expenses for the months of October 
and November 1976; 


Continued on Page 5 
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Clause No. 6 Continued 

FURTHER THAT the City support the application of 
SPEC to the Provincial Government for funding. 


INFORMATION 

7 . V.O.N. Rehabilitation Therapists 

Vancouver City Council, at its meeting of September 28, 1976 
approved recommendations 'A' and 'B' of the City Manager contained 
in his report dated September 24. 1976 (copy circulated) on the 
integration of the Victorian Order of Nurses Service. 

The Committee had before it for consideration this date a 
letter dated September 24, 1976 from Ms. L. Beacham on behalf of 
V.O.N. Therapists (copy circulated) which outlined a number of 
concerns therapists have regarding the take-over of the V.O.N. 
Service. The therapy workers presented to the Committee this 
date a further letter which outlined in more detail their concerns. 

A representative of the Medical Health Officer, the Director 
of Personnel Services, the Business Manager of the V.M.R.E.U. 
and representatives of the therapy staff of the V.O.N, appeared 
before the Committee. 

There was brief discussion on the concerns of the therapy 
workers and the Committee pointed out that it does not wish to 
interfere with Union-Personnel matters but that those present 
before the Committee this day should discuss among themselves 
the matters raised by the therapy workers. 

Following discussion, it was 

RESOLVED 

THAT the Community Services Committee adjourn 
to allow the representative of the Medical Health 
Officer, the Director of Personnel Services and the 
Business Manager of the V.M.R.E.U. to discuss the 
concerns of the V.O.N, therapy staff. 


The meeting adjourned at approximately 4:55 P.M. 

FOR COUNCIL ACTION SEE PAGtiS) 3}£>S.2i^ 


REPORT TO COUNCIL 


VEHICLES FOR HIRE BOARD 


October 7, 1976 


A meeting of the Vehicles for Hire Board was held on Thursday, 
October 7, 1976, at approximately 9:30 a.m. in the No. 1 Committee 
Room, Third Floor, City Hall. 


PRESENT: 


ALSO 
PRESENT: 


CLERK: 


Alderman H. Rankin, Chairman 

Mr. L.E. Ryan, City Manager 

Mr. C. Fleming, Director of Legal Services 

Dr. H. Bryson, Director of Permits 

and Licenses 
Inspector J.S. Robertson, Vancouver 

Police Department 


Mr. K.D. Armstrong, City License Inspector 
Constable W. Davies , Vancouver 
Police Department 


J. Thomas 

The Minutes of the meeting of August 26, 1976, were adopted. 
INFORMATION ; 

1. Greater Vancouver Driver Training Association: 
License Application 

The Board had for consideration a Manager 'ife Report dated 
September 8, 1976, in which the Director of Permits and Licenses 
reported on an application by the Greater Vancouver Driver Training 
Association for one additional license for a driving instruction 
cab . 

The Director of Permits and Licenses reported as follows : 


* Uie Greater Vancouver Driver Training Association was licensed in 1975 with one 
Driving Ihstniction Cab. IhB prendses for the school at #3 - 8431 Granville Street 
v»ere approved prior to the license being issued. The school has since been moved 

across the hall to #1 - 8431 Granville Street vathout notifying the License Office 
and the preitdses have not been approved as the acccnitiodation in Suite #1 is shared 
vdth another organizaticn, The Southside Mirror. 

Suite No. 1 consists of four small offices off a large (12* x 18') entrance area. 
The driving school has two offices (not attached) and Mr. Jardine advises the 
entrance area could be used for classroom instruction, althou^ this service is 
not offered. 

In a report tb the Vehicle for Hire Board dated March 18, 1976, the following 
vas reported: 

•Secticn 28 (3) of The Vehicle For Hire Bylaw states that a 
driving school must have an office and waiting roan acocnmodaticn 
for pipils to the satisfaction of the License Inspector. 

Each prendses is inspected to ensiire there is adequate vnshared 
office and waiting roan space and in addition we have been requiring 
washrocm facilities for both male and female pupils. We have beai 
successful in persuading applicants to provide a classroon in order 
to vpgrade the type of driver training being offered, although this 
is not a bylaw requirement. ' 

Since the acccnmodation now being used by the Greater Vancouver Driver Training 
Association does not meet the above requirements, the requested arHitional license 
has not be«i issved and the application is submitted to the Board for CCNSIDE3«nON. 


I 
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Clause 1 Cont'd 

Mr. Hartley Jardine, appeared before the Board on behalf of the 
Greater Vancouver Driver Training Association and submitted the 
regulation concerning classroom accommodation was not a requirement 
of the Vehicles for Hire By-law but a policy applied at the 
discretion of the Director of Permits and Licenses. Classroom space 
was not required by the Association as students were given in-car 
instruction combining theoretical and practical training under actual 
traffic conditions. In the suite of offices shared with one other 
tenant, the Association had three rooms, two used as offices and one 
which served as a waiting room despite the fact the Association 
offered free pickup service for students at home, place of employment, 
or school, and therefore had no use for a waiting room. 

Following discussion, it was 

RESOLVED, 

THAT the application by the Greater Vancouver Driver 
Training Association for an additional license for a 
driving instruction cab be not approved. 


RECOMMENDATIONS ; 

2. Van-City Driving Schools: 

Request to Re-Instate Section 28 (1) (d) Vehicles 
for Hire By-law 

At its meeting on April 14, 1976, after considering a request 
from the Van-City Driving Schools to re-institute Section 28 (1) (d) 
of the Vehicles for Hire By-law, the Board resolved, 

"THAT the Manager's Report dated 18th of March, 1976 
be referred to the Director of Legal Services for 
re-examination of the proposal to re-institute Sectioh 
28 (1) (d) of the Vehicles for Hire By-law and report 
back to the Board." 

In a Manager's Report dated September 21, 1976, (circulated) 
the Director of Permits and Licenses reported the original section 
had been repealed in May 1970, however, the Director of Legal 
Services had recently reviewed the matter and now advised as follows : 

"At the time this was repealed it was felt that as there 
was some reference to seat belts being required for any 
passengers then the subject matter of passengers could be 
said to have been covered under the Motor Vehicle Act 
Regulations . 

Since that time we have had two or three of our by-laws 
challenged on the grounds that they overlap with Provincial 
legislation and regulations and we have successfully 
defended them. In view of this more liberal construction 
I am not today so sure that we cannot re-instate 28 (1) (d)." 

The Director of Permits and Licenses outlined the reasons put 
forward by the Van-City Driving Schools to support the argument for 
the re-institution of the section and pointed out the student paid 
for the exclusive use of the vehicle for the purpose of learning 
how to drive and should not be required to share the vehicle and 
act as a taxi service. Further, it would be logical to expect that 
if other students were carried as passengers, there would be some 
interference which would have some effect on the student's ability to 
concentrate. 


Cont'd . 
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Clause 2 Cont'd 


Following discussion, it was 


RECOMMENDED, 


A. THAT Section 2 8 (1) (d) of the Vehicles for Hire 
By-law be re-instituted, as amended, to read as follows: 

"Every driving school cab shall, while in use, be 
occupied only by the instructor and the pupil, except 
that in the case of a student from any high school 
or other group or organization receiving instruction, 
three additional students from that school, group or 
organization may be passengers in the cab." 

B. THAT the Director of Legal Services be instructed to 
bring forward the appropriate amending By-law* 


INFORMATION ; 

3 . Communication; Vancouver Parking Association 

The Board considered a communication from Mr. D.C. Clough, 
President, Vancouver Parking Association, dated September 17, 1976, 
(on file in the City Clerk's Office) advising of the formation of 
the Association and requesting the Board refer to the Association for 
appropriate action any complaints involving members or other 
representatives of the parking industry. 

Mr. Clough also advised the Association had rejected the towing 
rates set out in the schedule considered by the Board at its meeting 
of August 26, 1976. Instead, the Association had approved a maximum 
rate of $20.00 per tow, being $17.00 plus $3.00 storage. It was 
the intention of the Association to adjust this rate to parallel 
the City's rate for towing of By-law impoundments. 

RESOLVED, 

THAT the communication of the Vancouver Parking 
Association dated September 17, 1976, be received 
with thanks. 


The meeting adjourned at approximately 10:00 a.m. 


It -k Ic It 
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CITY OF VANCOUVER 
SPECIAL COUNCIL - OCTOBER 19, 1976 
PUBLIC HEARING 

A Special Meeting of the Council of the City of Vancouver was 
held on Tuesday, October 19, 1976, at 7:30 p.m., in the Council 
Chamber for the purpose of holding a Public Hearing to amend the 
Zoning & Development By-law. 

PRESENT: Mayor Phillips 

Aldermen Bird, Cowie, Harcourt, Kennedy, 

Marzari, Rankin, Sweeney and Volrich 

ABSENT: Alderman Boyce 

CLERK TO THE COUNCIL: M. Kinsella 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Bird, 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair, to consider proposed amendments to 
the Zoning and Development By-law. 

- CARRIED UNANIMOUSLY 

To aid the public present for the meeting, the Clerk to 
the Council read from the agenda that the Council had before it. 

1 . Fairview Slopes Rezoning 

A rezoning application has been received from the Director 
of Planning as follows: 

LOCATION ; FAIRVIEW SLOPES - In the area bounded by Hemlock 

Street, West 8th Avenue, Ash Street and West 6th 
Avenue be rezoned as follows: 

A. To Establish A New District Schedule To Be Known 
And Described As (FM-1) FAIRVIEW MULTIPLE DWELLING 
DISTRICT . 

The intent of the new District Schedule is to enhance 
the small scale residential character by permitting 
new low profile residential development and some 
compatible commercial development. 

B. To rezone the area generally bounded by Hemlock 
Street, West 8th Avenue, Ash Street and West 6th 
Avenue from (CRM-2) and (CRM-3) Commercial/Multiple 
Dwelling Districts to (FM-1) Fairview Multiple 
Dwelling District. 

C. To repeal the (CRM-2) and (CRM-3) Commercial/Multiple 
Dwelling Districts from the Zoning and Development 
By-Law No. 3575. 

D. Amend the Sign By-Law No. 48IO to provide sign regul- 
ations for the new District Schedule (FM-1) Fairview 
Multiple Dwelling District. 

The application was approved by the Director of Planning 
and the Vancouver City Planning Commission. The Vancouver City 
Planning Commission further recommended that the Fairview Slopes 
be included under the jurisdiction of the Development Permit 
Board. 
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Fairview Slopes Rezoning (cont'd) 

The Director of Planning further recommended the following 
amendments to the Draft (FM-1) Fairview Multiple Dwelling 
District : 

1. Subsection C of Section 1 of Schedule A is amended by 
deleting the words "June 18, 1956" in the second line and 
substituting the words "December 1, 1973" in lieu thereof. 

2. Clause (c) of Section 2 of Schedule A is amended by deleting 
the words "June 18, 1956" in the seventh line and substit- 
uting the words "December 1, 1973" in lieu thereof. 

Further recommended that the word "residential" be inserted 
immediately before the word "buildings" in the sixth line 
of Clause (c) of Section 2 of Schedule A. 

3. Section 2 and Section 3 of Schedule A is amended by deleting 
the words "Director of Planning" where they appear and sub- 
stituting in lieu thereof the words "Development Permit 
Board. 

The Chairman called for speakers for or against the appli- 
cation and the following addressed Council on the matter: 

Mr. W. L. Warner, representing Dueck Motors, noted that 
Block 312, the block owned by Dueck Motors, is the only 
block in the proposed rezoning that is wholly under one 
ownership and therefore should be given special consi- 
deration. He suggested that Block 312 should have a com- 
prehensive integrated plan that would provide a transition 
from commercial to residential for the whole development. 
He requested the block be zoned CD-I until they can bring 
forward a plan to a Special Public Hearing. 

Mr. Warner's attention was drawn to the section of the pro- 
posed by-law wherein it states that the Director of Planning 
in the exercising of his discretion, may make judgements 
and decisions on developments proposed within the context 
of the (FM-1) District schedule. Therefore, Dueck Motors 
could apply for CD-I zoning on this block. 

Mr. W. Werner, owner of 1099 and 1101 West 8th Avenue, 
questioned proposed development of his property and was 
advised that the property could remain in its existing 
state, but any changes would have to conform to the by-law. 

Mr. Ron Sterne, Chairman of the Fairview Planning Committee, 
spoke in support of the proposed rezoning. 

Mr. W. Vogel, Canbase Productions, stated that he assumes 
the recording studio complies with the by-law, and therefore 
he supported the plan. 

Mr. T. Heyerdahl questioned whether any existing residential 
building would have to be brought up to the National Building 
Code if the use was changed to 50% commercial. He was 
advised that any change in use would require that the 
building be brought up to all Building Code standards. 
However, the Building Board of Appeal has indicated it 
would give favourable consideration to residential 
buildings on the Slopes which convert to commercial 
use . 

- Ms. M. Currie, Fairview Planning Committee, requested that 
the guidelines be amended to 100% where it states that 
50% commercial be allowed in the restoration of existing 
residential structures. 


cont 'd . . . 
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Fairview Slopes Rezoning (Cont'd) 

- Ms. J. Richardson also requested 100% commercial for existing 
houses when adjacent to commercial areas. 

MOVED by Aid. Rankin, 

THAT the rezoning of Fairview Slopes in the area bounded 
by Hemlock Street, West 8th Avenue, Ash Street and West 6th 
Avenue be approved as amended by the Director of Planning. 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Harcourt, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Rankin, 
SECONDED by Aid. Sweeney, 

THAT the report of the Committee of the Whole be adopted 
and the Director of Legal Services to instructed to prepare and 
bring in the necessary amendments to the Zoning and Development 
By-law. 

- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 8:30 p.m. 


The foregoing are Minutes of the Special Council Meeting 
(Public Hearing) of October 19, 19 76, adopted on October 
26, 1976. 



CITY OF VANCOUVER 
SPECIAL COUNCIL - OCTOBER 21, 1976 


A Special Meeting of the Council of the City of Vancouver 
was held on Thursday, October 21, 1976, in the No. 1 Coinraittee 
Room at approximately 7:45 p.m. 

PRESENT ; Deputy Mayor Harcourt 

Aldermen Kennedy, Marzari, Rankin, Sweeney 
and Volrich 

ABSENT ; Mayor Phillips 
Alderman Bird 
Alderman Boyce (111) 
Alderman Cowie 

CLERK TO THE COUNCIL ; M. Kinsella 

Local Improvements by Petition 

MOVED by Aid. Rankin 
SECONDED by Aid. Sweeney, 

THAT this Council resolve itself into a Court of Revision 
for the purpose of hearing complaints against the proposed 
assessments or the accuracy of frontage measurements, or any 
other complaint which persons interested may desire to make 
and which is by law cognizable by the Court, Deputy Mayor 
Harcourt in the Chair. 

- CARRIED UNANIMOUSLY 

COURT OF REVISION 

Special Light Standard, Street Lighting, Lane 
Lighting, Granville Mall Decorative Lighting, 
Hastings Street Underground Wiring and Street 
Lighting - Schedule #439 


The Court received from the Collector of Taxes, Schedule 
No. 439, listing 78 local improvenent projects at various 
locations on the initiative. In .iddition, the Court also received 
one project which had been requested by the majority of the 
assessed owners by means of a sufficiently signed petition. 

The Court also noted a request submitted by the Collector 
of Taxes to adjust the measurements on item 31. 

MOVED by Aid. Rankin, 
SECONDED by Aid. Sweeney, 

THAT Schedule #439 as submitted by the Collector of Taxes 
and amended by this Court, be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Rankin, 
SECONDED by Aid. Kennedy, 

THAT the Court of Revision rise and report. 

- CARRIED UNANIMOUSLY 

COUNCIL 

MOVED by Aid. Rankin, 
SECONDED by Aid. Sweeney, 

THAT the report of the Court of Revision be received, 

- CARRIED UNANIMOUSLY 


cent ' d. . . . 


675 


Board of Administration, September 25, 19 70 . . . . (BUILDING - 2.) 

Clause 1 continued 

Central Mortgage and Housing Corporation officials have advised that 
formal approval of both the Province and the Federal Government will 
be sought for these projects to proceed on receipt of a formal 
recommendation from City Council that the approximate numbers of 
dwelling units and distribution of units of different sizes, as 
quoted above, is acceptable and that the City will be prepared to 
sell the land to the senior governments at the figures quoted. 
Funds have been set aside for these projects in Central Mortgage 
and Housing Corporation's 1970 budget and their officials have 
emphasized the need for the City's recommendations to be made not 
later than the end of September. 

They have suggested also that the City should indicate the pro- 
cedure which it would favour for design and construction of these 
projects. In this regard, as the sites concerned are fairly large 
and irregular in shape and will require considerable design ability 
for their most effective development and because a high standard 
of design is desired in this area, I would recommend that the 
procedure employed for earlier public housing projects should be 
endorsed by Council rather than the developer proposal system 
which has been employed on certain recent smaller projects. The 
procedure recommended involves the retention of architects and 
other necessary consultants by the Federal/Provincial partnership, 
or the use of Central Mortgage and Housing Corporation staff, to 
first produce sketch plans and approximate estimates. On approval 
of these sketch designs and estimates by all levels of government, 
the consultants proceed to their working drawings, specifications 
and tender documents and carry out the normal full consultants ' 
services through to completion of the housing projects. 

Recommendations : 

(a) that Council approve the approximate number and distribution 
of dwelling units on Site 17 in Area 'C and Site 21 in 
Area 'A' of the Southeast Sector as set out in this report; 

(b) that Council approve the sale of the land for these two 
projects to the senior governments at a price of $65 8,955; 

(c) that Council recommend to the senior governments that they 
employ Central Mortgage and Housing Corporation architects 
and other required consultants, or retain consultants, to 
prepare the necessary sketch plans, working drawings, 
specifications and tender documents for these projects; 

(d) that Council request the senior governments to make available 
sketch plans and approximate estimates for its approval prior 
to proceeding with working drawings, specifications and tender 
documents . " 

Your Board RECOMMENDS that the report of the Director of Planning be 
adopted. 

(A plan showing the location of the two public housing sites 
is circulated for Council's information.) 


****** 


FOR ADOPTION SEE PAGE(S) Iq.53.„,^ 
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Local Improvement Subsequent 
Procedure - Schedule #439 

The Council heard the following representations speaking 
for or against the projects listed: 


Project 
No. 


Comments 


Mrs. M. Forbes on 
behalf of Mrs. Duncan 
of 3250 Eraser Street 


57 


Mrs. Forbes stated that Mrs. 
Duncan is a senior citizen and 
cannot afford to pay for this 
local improvement. Her house 
is located in a mainly 
commercial area. 


Council was reminded that the City will be seeking a Charter 
amendment which will permit senior citizens to defer indefinitely 
payment of local improvement taxes against their property. 


Mrs. Margaret Brun 


19 


Mrs. Mary Baker 


29 


Mr. Steve Twerdun & 
Mr. John Golinsky 


36 


Mr. Max VI. Richter 


67 


Mr. Anthony Hunt 
Mr. Frank Prill 


79 
46 


Objected to the project as 
there is already a light on 
the corner of 18th Avenue 
adjacent to her property. 
Also the remainder of this 
block is bush. 

Objected to the recommendation 
of the City Engineer contained 
in the Manager's report dated 
October 7, 1976, and before 
the Court this evening, recom- 
mending that this project be 
undertaken on special grounds. 

Both objected to this project 
as they consider the area is 
already well lighted by 
lighting installed on adjacent 
commercial buildings. 

The Assistant City Engineer - 
Electrical Division, advised 
that the Police Department had 
requested that this lane 
lighting be installed. 

Objected to the project as he 
does not consider lighting 
essential for this lane. 
Officials present advised that 
although the standard of light- 
ing in this lane will be 
commercial, Mr. Richter will 
be assessed the residential 
rate . 

Spoke in favour of the project. 

Objected to the project as his 
property is already well 
lighted by the adjacent 
Teamster's building and the 
gas station. 


Council also noted letters received from the following 
which were circulated prior to the meeting: 

(a) R.D. Jamieson, J.F. Simpson & Mrs. H. Jensen (Item 12) 

(b) Heather Equipment Ltd. (< Other Owners of 
Businesses in the Area (Item 35) 


cont'd. . . . 
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Local Improvement Subsequent 
Procedure - Schedule #439 (cont'd) 


The Council then considered the following report of the 
City Manager dated October 5, 1976, in which the Deputy City 
Engineer reported: 

"GENERAL 

Projecto on the 'Initiative Principle' and by 'Petition' have been advanced 
under the provisions of the Local Improvement Procedure By-law and will come before 
a Court of Revision of October 21, 1976. 


The projects are identified as follows: 


Schedule 
Initiative 439 


Petition 439 


Item Type 

1 to 8 Special Light Standard Projects 

9 to 35 Light Standard Projects 

36 to 76 Lane Lighting Projects 

77 Granville Mall Decorative Lighting Project 

78 Hastings Street underground Wiring Project 

79 Light Standard Project 


DEFEATED PROJECTS 


The following projects on the 'Initiative Principle' have been defeated: 
Schedule Item 


439 


17, 20, 23, 24, 
29, 30 and 31 

64 


Special Light Standard Project 
Light Standard Projects 
Lane Lighting Project 


SPECIAL GROUNDS 

The following defeated projects for Light Standards in the Jericho area will 
be the subject of a later report to Council recommending construction under the 
Special Grounds procedure: 

Schedule 439 


Item No. 


24 


29 

30 
31 


Point Grey Rd. 


Wallace St. 

Wallace St. 
2nd Avenue 


Location 

N/S Alma St. to the centerline of 
Wallace St. projected 

S/S Alma St. to west P/L of Lot 1, 
Block 232, D.L. 538 

W/S Point Grey Rd. to 2nd Avenue 

E/S 1st Avenue to lane south of 2nd Avenue 

2nd Avenue to 4th Avenue 

N/S Wallace St. to approximately 564 feet west 

S/S Projection of the west P/L of Lot 1, 
Block C, D.L. 538 to approximately 
630 feet west. 


CAPITAL FUNDS 


The City's share of the recommended projects is available in the 1976 Street 
Lighting Capital Budget. 


RECOMMENDATION 

I RECOMMEND, subject to the proceedings of the Court of Revision and subsequent 

approval by Council, that the 'Initiative' and 'Petition' Projects in Schedule 439, 

except the defeated items 2, 17, 20, 23, 24, 29, 30, 31 and 64, be undertaken. 

The City Manager RECOMMENDS that the recommendation of the Depaty City Engineer 
be approved . " 

cont'd,,,. 
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Local Improvement Subsequent 
Procedure - Schedule #439 (cont'd) 

MOVED by Aid. Marzari 
SECONDED by Aid. Rankin, 

THAT, should the requested Charter amendment to permit senior 
citizens to defer local improvement taxes be approved prior to 
project #57 being placed on the tax roll, that the Collector 
of Taxes be instructed to defer any charges against Mrs. 
Duncan's property arising from this project; 

FURTHER THAT, should the appropriate Charter amendment 
not be granted prior to this project being placed on the tax 
roll, that this property be given special relief to reduce 
the charge to a residential rate. This special relief to be 
on a year to year basis as long as the property remains 
residential . 

- CARRIED UNANIMOUSLY 

>10VED by Aid. Sweeney, 
SECONDED by Aid. Kennedy, 

THAT project #19 be undertaken with the scope reduced to 
cover 7th to 8th Avenues only. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Rankin, 

THAT the recommendation of the City Manager contained in his 
report dated October 5, 1976, be approved, subject to the amend- 
ments made this evening. 

- CARRIED UNANIMOUSLY 

Council also considered the following report of the City 
Manager dated October 7, 1976, in which the City Engineer 
reported : 

"The following street lighting local improvement projects were advanced 
on the Initiative Principle on a report approved by Council on August 6, 1976. 
The projects which will come before a Court of Revision on October 21, 1976 
have been defeated. 

Local Improvement Schedule No. 439 - 

Item 24 - Point Grey Road north side Alma St. to the centre line of 
Wallace St. projected south side Alma to the W.P.L. lot 1, 
block 232, DL 538. 

Item 29 - Wallace St. west side from Point Grey Road to 2nd Avenue, east 
side from 1st Avenue to the lane south 2nd Avenue. 

Item 30 - Wallace St. from 2nd Avenue to 4th Avenue. 

Item 31 - 2nd Avenue north side from Wallace Street to a point approxi- 
mately 564 ft. west, south side from the projection of W.P.L. 
lot 1, block C,DL 538 to a point approximately 630 ft. west. 

As shown on the attached map these streets provide access to the recently 
opened Steeves Manor with 199 dwelling units and the proposed multiple family 
housing project to contain approximately 73 units. The present lighting which 
is inadequate for the anticipated greatly increased pedestrian and vehicular 
traffic associated with the two housing projects consists of incandescent lights 
on wooden poles at intersections and the incidental lighting from intersecting 
streets. 

The estimated costs to the owners on the abutting streets is shown on the 
attached drawing based on the rate charged on normal residential streets (estimated 
single cash payment is $4.40 per foot of assessable property or 75c per foot of 
assessable property per year for 10 years). The property on Wallace St. is 
flankage for which the owners are exempted on 75% of the length of property. 
The owners abutting 2nd Avenue are exempted 50% of the length of property 
because the property is fronting on two streets. 

cont'd. . , . 
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Street Lighting Local Improvements 
on Special Grounds (cont'd) 

There is no change in the City's share if these projects are advanced 
on special grounds. Funds for the City's share are available in the 1976 
Street Lighting Capital Budget. 

I RECOMMEND that the following street lighting local improvement projects 
be proceeded with on special grounds and that City Council pass the formal 
resolution to this effect trhich will require the approval of two-thirds of all 
members of Council. 

Local Improvement Schedule No. 439 - 

Item 24 - Point Grey Road north side Alma St. to the centre line of 
Wallace St. projected south side Alma to the W.P.L. lot 1, 
block 232, DL 538. 

Item 29 - Wallace St. west side from Point Grey Road to 2nd Avenue, 
east side from 1st Avenue to the lane south 2nd Avenue. 

Item 30 - Wallace St. from 2nd Avenue to 4th Avenue. 

Item 31 - 2nd Avenue north side from Wallace Street to a point 

approximately 564 ft. west, south side from the projection 
of W.P.L. lot 1, Block C, DL 538 to a point approximately 
630 ft. west." 

The City Manager RECOMMENDS that the recommendation of the City Engineer 
be adopted. 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Rankin, 

THAT the recommendation of tlie City Manager contained in 
the foregoing report be not approved. 

- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 8:40 p.m. 


N. B. A letter circulated with the agenda from a niomber of owners 
on West 71st Avenue re Project #35 will be the subject of a 
future report from the City Engineer and the Collector of 
Taxes . 


The foregoing are Minutes of the Special Council Meeting 
(Court of Revision) of October 21, 1976, adopted on 
November 9, 1976. 
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CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 

was held on Tuesday, October 26, 1976, in the Council Chamber, 

third floor. City Hall, commencing at 2:00 p.m. 

Mayor Phillips 

PRESENT ; Aldermen Bird, Boyce, Cowie, Harcourt (3:00 p.m.), 

Kennedy, Marzari, Rankin, 
Sweeney and Volrich 

CLERK TO THE COUNCIL ; M. Kinsella 

PRAYER 

The proceedings in the Council Chamber were opened with 
prayer. 

ACKNOI'TLEDGEMENT 

The Mayor acknowledged the presence in the Council Chamber 
of Grade 7 students from Van Horne Elementary School, Vancouver, 
under the direction of their teacher, Mrs. Audrey Bradley. 

•IN CAMERA' MEETING 


The Council was advised that there were matters to be 
considered 'In Camera' later this day. 


ADOPTION OF MINUTES 


MOVED by Aid. Rankin, 
SECONDED by Aid. Cowie, 

THAT the Minutes of the Regular Council Meeting of 
October 19, 1976, (with the exception of the 'In Camera' 
portion) , be adopted after amendment to show Alderman Cowie 
as opposed to Alderman Bird's motion on page 2 with respect 
to the mini-park on Vine Street at 7th Avenue; 

FURTHER THAT the Minutes of the Special Council Meeting . 
(Public Hearing) of October 19, 1976, be adopted. 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 


MOVED by Aid. Bird, 
SECONDED by Aid. Sweeney, 

THAT this Council resolve itself into Committee of the 
Whole, Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 


UNFINISHED BUSINESS & DELEGATIONS 


Extension of 41 Forty-First Bus Service 
from Joyce Loop to Burnaby via Kingsway 

At its meeting on October 19, 1976, Council deferred 
consideration of the Manager's report dated October 14, 1976, 
on the above subject, pending the hearing of delegations. In 
the Manager's report of October 14th, the City Engineer recommended 
that : 


"A. The proposed 41 Forty-first transit route extension from 
Joyce Loop to Burnaby via Kingsway be approved. 

B. Bus stops be approved for the following locations: 

i) north side Kingsway at Lincoln 

ii) north side Kingsway at Stamford 

iii) north side Kingsway at Melbourne 

iv) south side Kingsway at Lincoln 

v) south side 41st at Joyce 

vi) west side Joyce at Kingsway." cont'd.... 


Regular Council, October 26, 1976 

UNFINISHED BUSINESS & DELEGATIONS (cont'd) 

Extension of 41 Forty-First Bus Service 
from Joyce Loop to Burnaby via Kingsway 
(cont'd) 


Council heard the following delegations: 

Mrs. Betty-Anne Fenwick, Killarney/Champlain Citizens for 
Action, stated that transit changes should be made to 
encourage people to use the bus service and that these 
proposed changes would have the effect of discouraging 
use because of transferring difficulties. She also 
expressed concern about the relocation of the Rupert bus 
stop from the Joyce Loop to Joyce Street. These bus stops 
will not have shelters and, therefore, people will be 
exposed to inclement weather while waiting for the bus. 

Mr. Elgin Ruddell, Chairman, Conference of Local Area 
Councils Traffic and Transit Committee, addressed Council 
and filed a brief putting forward the following recom- 
mendations : 

(1) withhold approval for changes proposed by B.C. 
Hydro 

(2) instruct the City Engineer to hold public meetings 
to hear B.C. Hydro evidence and counter proposals 

(3) Council can then make substantive decisions. 

Mr. Ruddell also filed a petition from a number of citizens 
opposing the transit changes. 

Mr. Sol Jackson, COPE, questioned how B.C. Hydro could 
proceed with the transit changes and relocation of bus 
stops prior to approval of Council to these changes. 
He referred to a transportation bulletin issued by B.C. 
Hydro on October 25, 1976, advising citizens of the 
proposed changes. 

MOVED by Aid. Rankin, 

: THAT Council defer consideration of the Engineer's recommendations 
and, in the meantime, a public meeting be held as soon as possible 
to permit B.C. Hydro and the City Engineer to present their 
positions on this matter and provide an opportunity for citizens 
to respond. 

- LOST 

(Aldermen Bird, Kennedy, Sweeney, Volrich and the 
Mayor opposed) 

MOVED by Aid. Cowie , 

THAT the recommendations of the City Engineer contained in 
the Manager's report dated October 14, 1976, be approved, 
subject to bus shelters being installed at the two bus stops 
in the vicinity of the bus loop on Joyce Street. 

- CARRIED 

(Aldermen Boyce, Marzari and Rankin opposed) 

MOVED by Aid. Cowie, 

THAT Council hold a public meeting after November 17, 1976, 
to discuss with B.C. Hydro, the City Engineer and concerned 
citizens, all aspects of the proposed extension of the Forty- 
first bus service from Joyce Loop to Burnaby via Kingsway. 

- CARRIED 

(Aldermen Kennedy and Sweeney opposed) 
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UNFINISHED BUSINESS & DELEGATIONS (cont'd) 
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Extension of 41 Forty-First Bus Service 
from Joyce Loop to Burnaby via Kingsway 
(cont'd) 


MOVED by Aid. Volrich, 

THAT, in the future, the City Engineer advise Council of 
any proposed transit changes at least two months prior to the 
date of implementation. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Rankin, 

THAT the Mayor designate a suitable committee to consider 
all proposed changes to transit services in the City. 

- CARRIED 

(Aldermen Bird, Kennedy and Sweeney opposed) 


COMMUNICATIONS OR PETITIONS 

1. Proposed Development of Hastings 
Street East Collective Parking 
Lot by Mr. Joseph Funaro 

Council noted a letter from Mr. Jonathan Baker, Solicitor 
for Mr. Joseph Funaro, requesting to appear this day to discuss 
with Council the method of appeal of the existing Local 
Improvement By-law on this parking lot. It was agreed to hear 
representation from Mr. Baker. 

Mr. Baker reviewed the history of this matter. In 1954, 
Council passed a Local Improvement By-law to permit the devel- 
opment of a collective parking lot in the 2500 Block Franklin 
Street. At the same time. Council also passed a Debenture 
By-law to pay for this proposed parking lot. 

City Officials have indicated that to repeal this By-law 
would require consent of 100% of the participants in the 
collective parking lot. Mr. Baker asked Council to give an 
expression of intent that should a petition of 2/3rds of the 
owners representing 50% of the value of the parking lot be 
received, it would repeal the By-law. 

In response to a question from Council, the Director of 
Planning advised that he has not received a satisfactory 
development proposal from Mr. Funaro. 

MOVED by Aid. Volrich, 

THAT, subject to an approved plan of development being 
received, the Director of Legal Services be instructed to bring 
forward an appropriate motion to repeal the Local Improvement 
By-law, and that he prepare a 'save harmless' agreement between 
the property owners and the City; 

FURTHER THAT the affected property owners be advised when 
this By-law will be considered to provide them an opportunity 
to appear before Council at that time. 

- CARRIED 

(Aldermen Kennedy and Sweeney opposed) 


During consideration of the foregoing item. Alderman 
Harcourt joined the meeting. 
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UNFINISHED BUSINESS & DELEGATIONS (cont'd) 

Civic Grant Request - Canadian Scientific 
Pollution & Environmental Control Society 
(SPEC) 


Council on October 19, 1976, when considering the above 
clause from the report of the Community Services Committee dated 
October 7,1976, deferred consideration to the next meeting of 
Council at which all members are present. 

All members being present, it was 

MOVED by Aid. Rankin, 

THAT Council approve a grant of $3,000.00 to the Canadian 
Scientific Pollution & Environmental Control Society (SPEC) to 
cover part-time salaries and operating expenses for the months 
of October and November, 1976. 

- CARRIED BY THE 
REQUIRED MAJORITY 

(Aldermen Bird, Kennedy and Sweeney opposed) 


CITY MANAGER'S AND OTHER REPORTS 


A. JIANAGER'S GENERAL REPORT 
OCTOBER 22, 19 76 


Works & Utility Matters 
(October 22, 1976) 

The Council considered this report which contains two 
clauses identified as follows: 

CI. 1: Watermain Installations - 1976 Capital Budget 
CI. 2: Lease of Portion of Lane South of McGill East 
from Penticton Street 

Clauses 1 and 2 

MOVED by Aid. Volrich, 

THAT the recommendations of the City Manager contained in 
Clauses 1 and 2 be approved. 

- CARRIED UNANIMOUSLY 

Social, Service & Health Matters 
(October 22, 1976) 


Canadian Telephone Survey of Febrile 
Respiratory Disease (Clause 1) 

MOVED by Aid. Boyce, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 


Building & Planning Matters 
(October 22, 1976) 


The Council considered this report which contains five 
clauses identified as follows: 

CI. 1: D.P.A. - 1435 East 14th Avenue - Apartment 

Building for Coast Foundation Society 
CI. 2: D.P.A. - 4350 Valley Drive 

CI. 3: Heritage Building Alterations - Marine Building 
CI. 4: Possible Order to Demolish - 821 Drake Street 
CI. 5: Text Amendment to CD-I By-law 4918 - Enclave I, 
Champlain Heights 

cont'd. . . . 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Building & Planning Matters 
(October 22, 1976) (cont'd) 

D/P.A. - 1435 East 14th Avenue - 
Apartment Building for Coast Foundation 
Society (Clause 1) 

Prior to consideration of this Clause by Council, the 
Director of Planning advised that residents in the area have 
not had an opportunity to submit delegation requests to 
Council on this matter. He suggested that Council may wish 
to defer consideration of this clause to the next meeting of 
Council to permit respresentations from the residents. 

MOVED by Aid. Rankin, 

THAT consideration of this clause be deferred to the 
next meeting of Council at which time Council hear 
representations from interested residents. In the meantime, 
copies of this clause of the Manager's report dated October 22, 
1976, be distributed to residents through the Cedar Cottage 
Planning Office. 

- CARRIED UNANIMOUSLY 

D.P.A. - 4350 Valley Drive 
(Clause 2) 


MOVED by Aid. Bird, 

THAT the recommendation of the City Manager contained 
in this Clause be approved. 

(Deferred) 

MOVED by Aid. Sweeney, 

THAT the foregoing motion by Alderman Bird be deferred 
pending renotif ication of neighbouring property owners and 
to allow an opportunity for delegations to be heard. 

- LOST 

(Aldermen Bird, Boyce , Cowie , Kennedy and Rankin opposed) 

A tie vote having resulted, the motion by Alderman 
Sweeney was declared LOST . 

MOVED by Aid. Rankin, 

THAT the motion to approve the recommendation of the City 
Manager be deferred to the next meeting of Council to permit 
delegations to be heard. 

- CARRIED 

(Aldermen Cowie and Kennedy opposed) 

Heritage Building Alterations - 
Marine Building (Clause 3) 


MOVED by Aid. Volrich, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 

Possible Order to Demolish - 821 
Drake Street (Clause 4) 


In considering this Clause, Council noted letters dated 
October 21, 1976, and October 23, 1976, from Mrs. Shillabeer 
on this matter. Council also noted a delegation request from 
Mrs. Shillabeer. As Mrs. Shillabeer was present in the Chamber, 
it was agreed to hear representation from her this day. 

Mrs. Shillabeer addressed Council and referred to the 
contents of her letters to Council. She stated that renovations 
are under way on this property. 

cont'd, . . . 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Building & Planning Matters 
(October 22, 1976) (cont'd) 

Possible Order to Demolish - 821 
Drake Street (Clause 4) (cont'd) 

MOVED by Aid. Bird, 

THAT further consideration of this matter be deferred for 
one month to permit Mrs. Shillabeer to proceed with renovations 
to 821 Drake Street; 

FURTHER THAT the Director of Permits and Licenses report 
back to Council at the end of the deferral period. 

- CARRIED UNANIMOUSLY 

Text Amendment to CD-I By-law 4918 
Enclave I, Champlain Heights (Clause 5) 

MOVED by Aid. Rankin, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 
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Finance Matters 
(October 22, 1976) 

The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Q.E.T. Reorganization 

CI. 2: North Eraser Harbour Commission - 1975 

Audited Financial Statements 
CI. 3: Tenders for City Pound 

Q.E.T. Reorganization 
(Clause 1) 


MOVED by Aid. Bird, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 

Clauses 2 and 3 

MOVED by Aid. Volrich, 

THAT Clause 2 be received for information and the recom- 
mendation of the City Manager contained in Clause 3 be approved. 

- CARRIED UNANIMOUSLY 


Property Matters 
(October 22, 1976) 

The Council considered this report which contains two 
clauses identified as follows: 

CI. 1: Demolition - 1220 Raymur Avenue 

CI. 2: Burrard Street Widening - 1800-1808 West 5th 

Clauses 1 and 2 

MOVED by Aid. Volrich, 

THAT Clause 1 be received for information and the recom- 
mendation of the City Manager contained in Clause 2 be approved. 


- CARRIED UNANIMOUSLY 
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Board of Administration, September 25, 1970 (FINANCE - 1) 

FINANCE MATTERS 

CONSIDERATION 

1 . Grant; Khalsa Diwan Society 

Earlier this year, the Khalsa Diwan Society submitted a 
request for a grant in lieu of taxes for the Society's new Sikh 
Temple, situated at Ross Street and Marine Drive. The request was 
for the period prior to construction of the Temple, when the organi- 
zation started its fund raising campaign. The Finance Department 
advised the Society that for those organizations which qualify for 
exemption under Section 396(c) of the Vancouver Charter, the City 
policy is to give a grant in lieu of taxes effective the date of the 
first building inspection . 

Based on the foregoing, the Society re-submitted an appli- 
cation but for an unspecified capital grant on a charitable basis, in 
accordance with the following resolution of Council dated August 5, 
1969: 

"THAT the requests for grants as contained in Board of 
Administration report dated July 23, 1969, with the 
exception of the application from Columbia Junior College, 
be rejected and the organizations advised accordingly that 
only applications which clearly demonstrate the need for 
financial assistance from the City can be submitted to 
Council for consideration . " 

The Society advises that it has borrowed $200,000 from the 
Bank and also owes the contractor another $45,000, as of September, 
1970. One quarter of a million dollars was collected by the Society 
from its small community in Vancouver. It has further advised that, 
eventually, another two projects will be constructed; a senior 
citizens home and a community centre. 

The Director of Finance advises that the organization is in 
arrears of its 1967, 1968, 1969 and 1970 taxes, totalling $16,134.57 
(not including interest on arrears) with respect to this property. 
The Temple will be shown as exempt on the 1971 Assessment Roll, in 
accordance with Charter provisions, and another report submitted this 
day for Council consideration advises that the Temple may qualify for 
a grant in lieu of taxes, in accordance with Council's policy, as 
from June 24, 1969 (the date of the first building inspection). This 
would reduce the outstanding taxes amount to $8,314 if Council approves. 

Your Board submits the foregoing request for a capital grant 
for the consideration of Council and notes that the organization 
wishes to appear as a delegation before Council in support of its 
request . 

(Copies of letter dated June 1, 1970, from Khalsa Diwan Society 
are circulated for the information of Council.) 


DELEGATION REQUEST - KHALSA DIWAN SOCIETY 


Regular Council, October 26, 1976 

CITY MANAGER'S AND OTHER REPORTS (cont'd) 

B. Family Housing Proposal Calls 
Apartment Form 

The Mayor advised that he will be meeting with Mr. Teron 
of C.M.H.C. in Ottawa next week and he would be prepared to 
discuss possible development of these sites for co-op housing. 

MOVED by Aid. Rankin, 

THAT consideration of the Manager's report dated October 25, 
1976, on Family Housing Proposal Calls - Apartment Form, be 
deferred to the next meeting of Council to permit the Mayor an 
opportunity of discussing with Mr. Teron, C.M.H.C, development 
for co-op housing of the sites referred to in the report. 

- CARRIED UNANIMOUSLY 

I. Part Report of Standing Committee 
on Community Services, 
October 21, 1976 


Cordova House 
(Clause 1) 

MOVED by Aid. Rankin, 

THAT recommendations A to H of the Committee contained in 
this Clause be approved, after adding the following words to 
recommendations A and B: 

"subject to satisfactory funding from the senior levels 
of government." 

- CARRIED UNANIMOUSLY 

G.V.R.D. Matters 

There were no comments with respect to G.V.R.D. matters 
insofar as the Regional District meeting for October 27, 1976, 
is concerned. 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Rankin, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Rankin, 
SECONDED by Aid. Boyce, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 

BY-LAWS 

1. BY-LAW TO AMEND BY-LAW NO. 4674, 
BEING A ZONING BY-LAW (Personal 
Care - Crofton Manor) 


MOVED by Aid. Bird, 
SECONDED by Aid. Kennedy, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

cont'd. . . . 
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BY-LAWS (cont'd) 

BY-LAW TO AMEND BY-LAW NO. 467 4, 
BEING A ZONING BY-LAW (Personal 
Care - Crofton Manor) (cont'd) 

MOVED by Aid. Bird, 
SECONDED by Aid. Kennedy, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 
(Alderman Rankin was excused from voting on this By-law) 


2. BY-LAW TO AMEND BY-LAW NO. 4810, 
BEING THE SIGN BY-LAW 


MOVED by Aid. Rankin, 
SECONDED by Aid. Volrich, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Rankin, 
SECONDED by Aid. Volrich, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


3. BY-LAW TO AMEND BY-LAW NO. 3575, 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW (N/E Corner McGill and 
Penticton Streets) 


MOVED by Aid. Cowie , 
SECONDED by Aid. Boyce , 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Cowie, 
SECONDED by Aid. Boyce, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


(Alderman Rankin was excused from voting on this By-law) 
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Regular Council, October 26, 1976 9 

MOTIONS 


1. Family Housing 

MOVED by Aid. Kennedy, 
SECONDED by Aid. Sweeney, 

THAT WHEREAS housing for families is not sufficiently 
available in new constructions in all parts of the City; 

AND WHEREAS the financing of new residential construction 
(with respect to the public sector) is primarily the concern 
of C.M.H.C. and the Provincial Ministry of Housing; 

THEREFORE BE IT RESOLVED THAT these senior levels of 
government be asked to develop criteria which would relate 
financing to agreed quotas of housing suitable for families 
in all appropriate modes of house building. 

- LOST 

(Aldermen Cowie, Harcourt, Marzari, Rankin and 
Volrich opposed) 

A tie vote having resulted, the motion by Alderman 
Kennedy was declared LOST. 


2. Police Department - 
Courtesy Cars 


Alderman Rankin requested and received permission to withdraw 
his motion as follows: 

THAT WHEREAS the Vancouver Police Department has accepted 
a donation of courtesy cars with advertising from private car 
dealers ; 

AND WHEREAS these cars are used by the Police Department 
and Officers on official duty; 

AND WHEREAS circumstances could arise prejudicial to and 
in conflict with the interest of the general public because 
of the acceptance of these donations from private car dealers; 

AND WHEREAS these private cars carry the advertising of 
private entrepreneurs, leading members of the general public 
to believe that the Vancouver Police Department and the City 
of Vancouver fully and exclusively endorse these private companies 

THEREFORE BE IT RESOLVED THAT Vancouver City Council request 
the Vancouver Police Commission to order the courtesy cars 
returned to the private dealers. 

(Withdrawn) 


The Council recessed at approximately 4:00 p.m. to 
reconvene 'In Camera' in No. 3 Committee Room. 


The foregoing are Minutes of the Regular Council Meeting 
of October 26, 1976, adopted on November 9, 1976. 


MAYOR 


A-1 

Manager's Report, October 22, 1976 (WORKS - 1) 


WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 


RECOMMENDATIONS ; 
Watermaln Installations - 1976 Capital Budget 

The City Engineer reports as follows: 

"Watermaln installations or replacements are required as follows: 

WATERWORKS PROJECT 614 
From 


Streets 

Keefer Street 
Georgia Street 
8th Avenue 
Sasamat Street 

Estimated cost: 


10th Avenue 
Estimated cost: 


Main Street 
Gore Avenue 
Prince Edward Street 
4th Avenue 

$65,000 

WATERWORKS PROJECT 615 
Granville Street 

$68,000 


To 

Gore Avenue 
270 ft. west 
St. George Street 
265 ft. north 


Spruce Street 


The Keefer, Georgia and 10th Avenue installations are required to improve 
local service pressures by replacing old 4-inch cast iron mains of inadequate 
carrying capacity. 

The 8th Avenue and Sasamat installations are needed to improve on-street 
fire protection by replacing old 4- inch pipe and by grid completion, respectively. 

Funds for both projects, totalling $133,000, are available from Waterworks 
Capital Account #128/7908, 'Uncompleted Design - 1976 Unappropriated'. 

I RECOMMEND that Projects 614 and 615 be approved for construction and 
that the required $133,000 be appropriated for this work from the 1976 
Waterworks Capital Budget, Account #128/7908, 'Uncompleted Design - Unappropriated'." 


The City Manager RECOMMENDS that the foregoing be approved. 


2. Lease of Portion of Lane South of McGill East from Penticton Street Abutting 
Lots 1 and 2 of Lot 829. T.H.S.L.. Plan 16357 

The City Engineer reports as follows: 

"An application has been received from the owner of Lots 1 and 2 of Lot 829, 
T.H.S.L., Plan 16357, to lease the 10-foot strip of lane north of his property. 
This 10-foot strip of lane was dedicated at the time Lots 1 and 2 were created 
and will not be required for lane purposes in the near future, as the 10-foot 
strips in the balance of the block have yet to be acquired. The applicant 
wishes to use this portion of lane for rear access to Lots 1 and 2. 

I RECOMMEND that the 10-foot strip of lane abutting the northerly limit of 
Lots 1 and 2 of Lot 829, T.H.S.L., Plan 16357, be closed, stopped up and an 
agreement, in accordance with the Encroachment By-Law, be entered into giving 
the owner of Lots 1 and 2 use of the 10-foot strip for access purposes subject 
to the following conditions: 

(a) There be no annual charge for the encroachment. 

(b) No structure to be erected on the area." 

The City Manager RECOMMENDS that the foregoing report be approved. 


FOR COUNCIL ACTION SEE ?AGE(S) ...381 
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MANAGER'S REPORT, October 22, 1976 (SOCIAL - 1) 

SOCIAL SERVICE AND HEALTH MATTERS 

RECOMMENDATION 

1 . Canadian Telephone Survey of Febrile Respiratory Disease 

Your Medical Health Officer reports as follows: 

"The Department of National Health and Welfare (Health Protection 
Branch, Laboratory Centre for Disease Control) has submitted the following 
protocol for Canadian telephone survey of Febrile Respiratory disease: 


Purpose- 


To give weekly estimates of the incidence of influenza-like illness 
in the population and thereby act as a wamijtig system for influenza 
activity. 


Ob.lectives- 


To establish a baseline of acute respiratory disease In the population 
before the start of the influenza season. 

To add weekly totals during the season and compare than with the 
established baseline. 


Methodology- 


Panels of households would be selected in the following areas :- 

St. John's 
Halifax 
Quebec City 
Ottawa 
Winnipeg 
Saskatoon 
Edmonton 
Vancouver 

- 200 families would be randomly selected in each area from the 
telephone directory. 


Results- 


National compilation of results will be made available on a weekly 
basis throxigh the Influenza weekly report. 

The Health Department is anxious to participate In this cross Canada 
reporting system and will derive benefit from the weekly reports of the 
National compilation of results. The Department of National Health and Welfare 
requires a contract and is providing $1200.00 to aid In offsetting expenses. 

We have successfuly recruited a nvmiber of retired health professionals 
to conduct the svurvey from their homes on a voluntary basis. There will 
therefore be no cost to the city in respect of this project. 

Because we have been able to obtain the services of volunteers it is 

troposed to establish in the City's miscellaneous account a discretionary fund of 
1, 200 ( paid by the department of National Health and Welfare) to enable the 
Medical Health Officer to cover occasional costs to facilitate all volunteers 
services. 


Continued on Page 2 


MANAGER'S REPORT, October 22, 1976 


(SOCIAL - 2) 


Clause No. 1 Continued 

Your Medical Health Officer recommends that: 

A . the Health Department be authorized to take part in the Canadian 
Telephone Survey of Febrile Respiratory Disease; 

B . the Medical Health Officer enter into a contract vd.tb the Department 
of National Health and Welfare to carry out the aurveyj 

C. Funds in the amount of $1200.00 be authorized for the recognition 
of volunteer services, at the discretion of the Medical Health 
Officer, to be offset by the amount of $1200.00 to be received 
from the Federal Government to cover the volunteer services for 
the Canadian Telephone Survey of Febrile Respiratory Disease, so 
that there will be no additional cost to the City. 


The City Manager RECOAAMENDS that the foregoing report of the Medical Health 
Officer be approved. 



Manager's Report, October 22, 1976 


(BUILDING - 1) 


BUILDING & PLANNING MATTERS 

CONSIDERATION 


1. 1435 East 14th Avenue - Development 

Permit Application #74519 - Apartment 
Building for Coast Foundation Society 


The Director of Planning reports as follows: 

"Mr. J.L. Bancroft, Architect, has filed Development Permit Application 
#74519 on behalf of the Coast Foundation Society, to construct an 
apartment building containing 17 dwelling units to be used for housing 
ex-psychiatric patients. 

The site is located on the north side of 14th Avenue between Woodland 
Drive and Clark Drive and is in an RT-2 Two Family Dwelling District. 
The construction of an apartment building in the RT-2 District is a 
conditional use requiring the approval of the Director of Planning. 

History 

City Council on March 23, 1976, approved the sale of the land to the 
Coast Foundation Society subject to: 

'a) price agreed upon by the City 

b) obtaining a development permit 

c) consolidation of property 

d) entering into necessary agreement with respect to easements, 
bulkheads, etc. 

e) entering into agreement providing an option to the City to 
re-purchase at originally agreed price if development does 
not commence within two (2) years of date of sale, the date 
of sale being the date Council approved the purchase price.' 

The report dealing with the sale of the land also noted: 

'Much of the other land that was once city-owned along this drainage 
course has been developed under the conditional use provisions of 
the RT-2 zoning schedule. Physically, these developments fit in 
very well with the community and it is felt that the proposal of 
the Coast Foundation could do likewise. However, previous develop- 
ments include 4 non-profit seniors buildings and one church. For 
obvious reasons a development housing ex-psychiatric patients may 
not experience equal community acceptance. As well, parking is 
perceived to be a problem by the residents of the general area and 
this, too, could lead to conflict with the community. 

The alternative use for this parcel is sale for construction of 
duplexes. However, taking into account the fact that there are 
a number of successful RT-2 conditional developments in the 
community, it is felt this proposal could be appropriate to the 
area. Questions of appropriateness, parking requirements and 
so on would be dealt with through the Development Permit process. 
If, following official notification, the community is strongly 
against this proposal, then a further report would be forwarded 
to Council in order that a final decision could be made.' 


Cont ' d . . 


Manager's Report, October 22, 1976 (BUILDING - 2) 

Clause#l continued ; 

Proposed Development 

The drawings submitted with the application indicate the form of the 
proposed development would be as follows: 

Permitted or 

Required Proposed 

Height 2 storeys 2 storeys 

plus cellar plus cellar 

Yards 

- front 24' 25' 

- side (east) 7' 8' 
containing angle 135 deg. 134 deg. 

- side (west) 7' 9.9' 
containing angle 135 deg. 133 deg. 

- rear 35' 41' 

Daylight access 50/70 deg. 50/70 deg. + 

F.S.R. 0.75 0.75 

Site Coverage 40% 39.2% 

Site Area 10,000 sq. ft. 12,100 sq. ft. 

Off-street parking 13 3 

Dwelling Unit 400 sq. ft. 369 sq. ft. - 14 units 

(minimum size) 386 sq. ft. - 1 unit 

496 sq. ft. - 2 units 

The applicants are requesting a parking relaxation because they state that 
the occupants would not normally be driving cars. 

Design 

The Urban Design Panel considered this application at its meeting held on 
August 19, 1976, noting: 

'The Panel considered the design too institutional, sterile and 
dull. The design should have more residential character to 
blend with the neighbouring buildings. The lack of privacy 
and proper landscaping were criticised. Use of pitch roof and 
provision of protection over doors to patios should be some 
of the improvements to be considered. 

Recommendation : That the above be received as a progress report 
and the design be referred back to the applicant for improvement 
noting the Panel's coiments.' 

Notification of Neighbouring Property Owners 

213 neighbouring property owners were notified of the proposed development 
by letter dated August 17, 1976. 

62 of the above notified property owners responded indicating their 
objections. In addition, 37 persons not located in the notification 
area replied objecting. (See Map - Appendix I) 

The form of replies was: 

i) 96 names on petition 
ii) 15 letters of objection 

(NOTE - That the objectors replying by letter also signed the petition) 


Cont'd 
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(BUILDING - 3) 


Clause #1 continued : 

Major objections raised included: 

security of the neighbouring residents; increased traffic 
congestion and concern that the Cedar Cottage Area is not 
suitable for the housing of ex-mental patients. 

Social Planning 

The Social Planning Department submitted the following after reviewing 
this application: 

'The Coast Foundation has received civic grants for the past 
three years for various aspects of their service. As the grant 
applications are reviewed and evaluated by us, we are familiar 
with the agency and have been impressed by all aspects of its 
staff, programs, research, administration and community support. 
The Bute Street apartment block has been operating since 1974 
and as far as we can ascertain there have been no problems with 
the community. I have spoken with Ann Geddes, Co-ordinator of 
the West End Community Care Team (Mental Health) and Dr. McQueen, 
Psychiatrist with the City Health Department. Both are extremely 
supportive of the apartment approach with backup programs as 
provided by the Coast Foundation. Coast has worked with mental 
health professionals in screening applicants and in following 
their progress. No one is accepted as a tenant if they have 
any criminal, suicidal, alcoholic or drug history. 

Evaluations of the effects of this type of apartment living on 
ex-psychiatric patients were positive and show marked improvement 
in most tenants. Based on what we know of Coast Foundation and the 
experience of the Bute Street Apartment Block we strongly recommend 
approval of this application.' 

Following the results of notification, the Social Planning Department also 
noted: 

'Your memo indicates that in response to the notification of property 
owners 28% replied objecting to the development. 

I was able to reach by phone 9 of the objecting property owners. 
Of that nine, two spoke no English and another one not enough 
English to understand what I wanted. None of the other six 
understood accurately the nature of the proposed development. 
They thought it was to be a Halfway House for persons coming 
directly from institutions. This is incorrect. The apartment 
is not a rehabilitation or treatment centre. The residents will 
have lived in the community for at least 4 years and must not 
have any history of violence, drugs or alcohol. 

A development such as this is bound to raise objections no matter 
where in the City it is located. Although I sympathize with the 
property owners who have voiced fears, I think that the best way 
to alleviate this fear is by integrating the ex-mental patient 
into the community. Coast Foundation has been operating a similar 
apartment in the West End for several years without incident. 
Most of the neighbours in the area do not realize that there is 
anything 'different' about the Coast tenants.' 

Area Planning Committee 

The Cedar Cottage Area Planning Office submitted the following summary 
of a meeting held on July 29, 1976, attended by 6 residents of the 
Cedar Cottage Area, Planning Department Staff, Mental Health Personnel: 

'In conclusion, it was decided by the residents present, that 
the Coast Foundation Application is opposed by the neighbour- 
hood on the grounds that there are too many other social 
problems in Cedar Cottage to be resolved before additional 
social problems can be accepted. Until such time that there 
is more assistance given to this community to resolve the 
existing problems, the application is rejected.' 

Cont'd . . , 
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(BUILDING - 4) 


The Cedar Cottage Planning Office recommended that a final decision 
regarding this application be referred to Council due to the conflict 
of inputs , i.e. 

i) strong objections raised by local residents 
ii) positive support expressed by professional consultants. 

The Director of Planning at his meeting of September 20, 1976, indicated 
that he is prepared to approve this development, subject to design 
revisions to accommodate the Urban Design Panel's objections, but due 
to the numerous objections by the property owners and residents of the 
Cedar Cottage area, this matter is referred to City Council for their 
consideration." 


The City Manager submits the foregoing report for the CONSIDERATION of City 
Co unci 1 . 


RECOMMENDATION 


2. 4 350 Valley Drive - Development Permit 
Application #74960 

The Director of Planning reports as follows: 

"A Development Permit Application has been received from Tusar, Messer, 
Townley, Matheson, Architects, for Gillespie Investments to construct 
a townhouse development containing 21 dwelling units. 

Site Description 

The site is located on Lot 1 at the south-west corner of the CD-I area 
which is bounded by Arbutus Street to the east. King Edward Avenue to 
the north, Valley Drive to the west and Eddington Drive and Yew Street 
and Nanton Avenue to the south. 

History 

Following a Public Hearing on September 25, 1969, City Council approved 
the rezoning of the overall site (including the subject site) bounded 
by King Edward Avenue, Arbutus Street, Valley Drive, Yew Street and 
Nanton Avenue from RSrl One Family Dwelling District to CD-I Comprehensive 
Development District, ^"subject to a scheme of development being submitted 
through the Director of Planning, for approval by Council." 

Subsequent to a further Public Hearing on July 18, 1972, City Council 
amended the CD-I By-law covering this south-west corner of the site to 
include a Personal Care Home/Private Hospital. Council at that time 
by resolution attached a condition 'that the gross floor space ratio 
for the site not to generally exceed 0.67 with Personal Care Home/ 
Private Hospital portion of the development not to generally exceed 
0.45. ■ 


The site was subdivided 

into seven lots, providing: 

Lot 1 

(Subject site) 

- 5.4 

acres 

Personal Care Home & Private Hospital 
(Medical Services only) 

Lot 2 

- 7.0 

acres 

Commercial facilities 

Lot 3 

- 3.0 

acres 

Residential 

Lot 4 

- 4.3 

acres 

Residential 

Lot 5 

- 5.7 

acres 

Residential 

Lot 6 

- 3.5 

acres 

• 

City Park 

Lot 7 

- 5.8 

acres 

Residential 

Cont'd . . . 
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Board of Acininistration, September 25, 1970 (FINANCE - 2) 

2. Grants in Lieu of General, School, Hospital 
and Municipal Finance Authority Taxes 

The Director of Finance has reported to your Board as 

follows : 

"Requests for grants in lieu of taxes have been received from 
the following organizations: 

The Assessment Commissioner has certified the properties, or 
the portions in use by the organization, will be shown as exempt 
on the 1971 Assessment Roll in accordance with Charter pro- 
visions and the Corporation Counsel has confirmed the organiza- 
tions qualify for this exemption under Section 396(c). 

These requests for grants in lieu of 1969 and 1970 taxes, for 
the period from proof of occupancy or date of first building 
inspection to the date the properties become exempt, are 
subject to Council approval. 

The requests are presented to Council in three sections. 

A . Religious Organizations 

(a) Khalsa Diwan Society $ 7,820.77 

Ross Street & S.E. Marine Drive - 
Lot 18/10-12/200 
New Sikh Temple 

First building inspection, June 24/69 
Occupied from, March 1970 
Grant to cover period from June 24/69 
to December 31/70. 

(b) Union Gospel Mission Inc. $ 893.15 

604 East Cordova Street - 
Lots 1 & 2/59/196 
Church hall 

Occupied and in use from October 10/69 
Grant to cover period from October 10/60 
to December 31/70. 

B . Schools 

(a) The Granville School $ 1,936.35 

4305 Granville Street - 
Lots 6, 7 & 8/710/526 

School for emotionally disturbed children 
Occupied and in use from January 1/70 
Grant to cover period from January 1/70 
to December 31/70. 

C . Charitable Institutions 

(a) Western Institute for the Deaf $ 3,117.26 

2125 West 7th Avenue - 
Lots 13 & 14/284/526 
Community Centre for the deaf 
Occupied and in use from January 15/70 
Grant to cover period from January 15/70 
to December 31/70 . . . Cont'd. 
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(BUILDING - 5) 


A Personal Care Home development has now been completed on the eastern 
portion of Lot 1 . 

The applicant does not now wish to proceed with the hospital development 
and has filed this development permit application to construct a townhouse 
development on the remainder of Lot 1. 

Proposed Development 

The applicant's drawings submitted with the application indicate the 
construction of a two-storey plus cellar townhouse development containing 
21 dwelling units and underground parking facilities with access from 
Valley Drive. The floor space ratio as now proposed on Lot 1, including 
the Personal Care Home, would be 0.556 (excluding storage) (0.534 for the 
Personal Care Home building and 0.615 for the proposed townhouse develop- 
ment) in lieu of the previously approved 0.45. 

Based on the floor space ratio restrictions as previously approved by 
Council's resolution on July 18, 1972, the maximum floor area permitted 
on the remainder of the overall site (lots 2-5 & 7) is 803,154 sq. ft. 
If the previously approved floor area for the remainder of the site is 
maintained, the additional floor area proposed by the new townhouse 
development would increase the floor space ratio on the overall site to 
0.69. 

Notification 

116 neighbouring property owners were notified of the proposed development. 
18 of the notified property owners responded indicating their objections. 
Major objections raised were to the proposed increase in density and the 
anticipated increased traffic congestion. 

Design 

The Urban Design Panel considered this application at its meeting held on 
August 19, 1976 and recommended 'that this design be approved'. 

Recommendation 

The Director of Planning has reviewed this development permit application 
and recommends that an amendment be made to Council's previous resolution 
to permit this form of development on this site, subject to the following 
conditions : 

(a) The gross floor space ratio for Lot 1 to be increased from 0.45 
to 0.556 (0.534 for the Personal Care Home building and 0.615 for 
the proposed townhouse development). 

(b) The gross floor space ratio on the overall site (lots 1-5 & 7) be 
increased from 0.67 to 0.69. 

Further, that in consideration of the objections received following notifica- 
tion of neighbouring property owners Council may wish to re-notify the 
neighbouring property owners and allow for an opportunity for delegations 
to be heard. " 

The City Manaaer RECOMMENDS that the recommendation of the 
Director of Planning be approved. 


Cont'd . 
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3. Heritage Building Alterations - Marine Building 
The Director of Planning reports as follows: 

"An application was made for alterations to the Marine Building on August 5, 1976. 
The proposed alterations include changes to the exterior of the structure which 
entail replacing a window on the Hastings Street facade with a door and a small 
window with a night deposit box. The Marine Buildirtg is a designated heritage 
structure (By-law passed March 1976) and as such any exterior alterations require 
approval of City Council. 

At its September 13, 1976 meeting the Heritage Advisory Committee considered and 
approved the proposed alterations. They commended the architects 'for their 
careful consideration in maintaining the architectural character of the proposed 
exterior alterations on the Hastings facade of the Marine Building.' 

The Development Permit Board considered and approved the other proposed changes 
to the building at its meeting of October 12, 1976. 

RECOMMENDATION 

It is RECOMMENDED therefore that the proposed alterations for the Marine Building 
as covered by Development Permit Application #74949 be approved." 

The City Manager RECOMMENDS that the recoiiunendation of the 
Director of Planning be approved. 


CONSIDERATION 

4 . Possible Order to Demolish - 821 Drake Street 

On October 21, 1975, City Council, when considering the City 
Manager's report, passed the following motion: 

•THAT the owners of 821 Drake Street be advised that it 
is the City's intention to demolish the building at 
821 Drake Street and, in this regard, a formal motion 
be prepared and submitted to Council by the Director of 
Legal Services.' 

On April 27, 1976, Mrs. B. Shillabeer addressed Council and 
advised of the problem she was having on repairing the premises. 
After hearing Mrs. Shillabeer, Council resolved: 

'THAT this whole matter on the condition of 821 Drake 
Street be deferred for 90 days and therefore no enforce- 
ment action be taken by City officials at this time.' 


The Director of Permits and Licenses now reports as follows: 

"Reinspection of the building on July 29, 1976, and 
October 19, 1976 found that the building is still 
in the same condition but is kept secure. There is 
no evidence that any alterations or repairs have 
been made to the building. It is now noted that 
there has been deterioration to the front and rear 
porches, pantry and chimney and these should be 
repaired. It should be pointed out, however, that 
the repairing of the porches, chimney and pantry 
would not alleviate the unkempt condition of the 
building. " 

The City Manager submits the report of the Director of Permits 
and Licenses for Council's CONSIDERATION. 

DELEGATION REQUEST: Mrs. B. Shillabeer. 


Cont'd 


Manager's Report, October 22, 1976 


(BUILDING - 7) 


RECOMMENDATION 

5. Text Amendment to CD-I By-law 4918 - 
Enclave 1, Champlain Heights 

The Director of Planning reports as follows: 

"On November 25, 1975, Council passed an amendment to the Zoning and Development 
By-law thereby rezoning Lot 6, D. L. 339, Plan 16028 (Enclave #1) from RS-1 to 
CD-I. The CD-I by-law permits one family dwellings and customary ancillary uses 
including off-street parking subject to such conditions as Council may by 
resolution prescribe. (See Appendix A for By-law #4918) 

The intent of this rezoning was to permit an innovative single family residential 
development. The project is to be a small lot zero side yard concept developed 
at higher than normal density. 

On August 10, 1976, Council approved the sale of this site to Daon Developments. 
The proposal submitted with the Daon bid indicated 70 single family homes on 
small lots. 

In order to maximize indoor and outdoor living space in a small lot development 
care and attention must be given to all aspects of design. One such aspect 
involves off-street parking requirements. 

The developer, in his preliminary development proposal, is proposing a scheme 
which includes some "tandem" parking. That is, off-street parking where two 
cars are parked one in front of the other with ingress/egress restricted to the 
vehicle parked closest to the street. This innovative parking concept permits 
more efficient use of outdoor living space, facilitates additional on-street 
parking in a development which includes small mini -lots (30' frontage) without 
secondary access and generally improves the streetscape by allowing greater 
variation in unit design. 

In order to give the Director of Planning flexibility in the processing of 
Development Permit Applications and consideration of new concepts it is proposed 
that the minimum off-street parking requirement for Enclave 1, Champlain Heights 
be reduced to 1.5 spaces per dwelling unit. It is noted that this does not 
necessarily mean that the off-street parking requirement will be provided at 
the minimum. 

The Director of Planning RECOMMENDS that the following recommendation be received 
and the whole matter referred direct to a Public Hearing after a report from the 
Vancouver City Planning Commission. 

THAT the figure "2.0" of Clause 6 of the CD-I By-law #4918 be deleted and the 
following figure "1.5" be substituted in lieu thereof." 

The City Manager RBOOmENDS that the reooninendation of the Director 
of Planning be approved. 
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Manager's Report, October 22, 1976 


(FINANCE - 1) 


FINANCE MATTERS 


RECOMMENDATION 


1. 


Q.E.T. Reorganization 


In anticipation of future staff requirements to operate the Orpheum 
Theatre, the Theatre Manager and the Administrative Analyst have 
reviewed the administrative operations relating to future Theatre 
operations. It is their proposal that, until such time as both the Orpheum 
Theatre and the Q.E.T. are heavily booked, the staff complement be in- 
creased by one person. Accommodating this person in the present office 
space will require some alterations and renovations. 

The present organization of the administrative staff, as established in 
1963, is shown in the attached appendix. The stenographic position was 
reclassified in February, 1976, partially as a result of increased res- 
ponsibilities associated with the Orpheum Theatre opening. At the present 
time, evening duties in the Theatre are rotated between the Theatre Manager, 
the Assistant Manager and the senior clerk. 

When the Orpheum Theatre has opened, there will be numerous occasions 
when both Theatres are booked. The provision of adequate staffing to 
cope with the evening supervisory duties will be critical. It is proposed 
to increase the complement by the addition of one clerical position at this 
time so that the new employee will have received adequate training prior 
to the opening of the Orpheum Theatre. The increased staff level will 
also be of some assistance to the Theatre Manager during what will be an 
extremely busy period. 

The City Architect advises that the addition of another staff person in the 
present Theatre Offices will be difficult and aggravate an already inefficient 
office layout. The office requires extensive alterations which will cost 
approximately $25,000 based on preliminary investigations. 


The Theatre Manager and the Administrative Analyst RECOMMEND: 

A. That an additional clerk be added to the complement of the 
Queen Elizabeth Theatte at an annual cost, including fringe 
benefits, of $14,000 ($2,300 in 1976), subject to classification 
by Director of Personnel Services. 

B. That the City Architect be authorized to proceed with renovations 
and alterations to the Q.E.T. office premises at a cost of approxi- 
mately $25,000. 

The Comptroller of Budgets advises that if the above recommendations are 
approved, source of funds will be Contingency Reserve. 

The City Manager RECOMMENDS approval of the foregoing recommendations. 


INFORMATION 

2. North Fraser Harbour Commission - 
1975 Audited Financial Statements 

The Director of Finance reports as follows: 


"The audited statements of the North Fraser Harbour Coirmission for the year ended 
December 31, 1975 have been received and a copy is available in the Director of 
Finance's office. 

The surplus for the year 1975 is reported as $153,359 (1974 - $293,752) which 
results in retained earnings of the Commission equalling $981,059 after transfer 
of $200,000 to their reserve for recreation and environment development. 


Cont'd 
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Manager's Report, October 22, 1976 (FINANCE - 2) 

Clause #2 continued: 


In 1974 and 1975 City Council along with Burnaby and Richmond came to an agreement 
with the North Fraser Harbour Commission whereby the Commission allocated $100,000 
to their reserve for recreation and environment development and agreed in principle 
to the requests of the Mayors for the allocation of an additional amount up to 
$200,000 over the next three to five year period. The Commission has now allocated 
the entire $300,000 in accordance with their agreement. 

The North Fraser Harbour Commissioners in 1975 were declared to be a commission 
established pursuant to the Harbour Commissions Act, under the corporate name of 
the North Fraser Harbour Commission^by Federal Order in Council." 


The City Manager submits the above report of the Director of Finance for the 
INFORMATION of Council . 


RE)C(M1ENnATICN 


3. Tenders for City Pound 

The Director of Permits and Licenses reports as follows: 


"On April 27, 1976 Council approved a report in which it was 
recommended that Council: 


'1) Direct the Supervisor of Property & Insurance to proceed 
with the survey and re-subdivision of the parcel of land 
at the north-east corner of Raymur & Malkin for a Pound 
site and transfer the site to the Pound for the sum of 
$252,500, the proceeds from the sale of the old site to 
be applied against this sum. 

2) Approve the preliminary budget for the City Pound as revised 
to $600,650, the additional funds in the amount of $157,650 
to be provided in the 1976 Supplementary Capital.' 

The design for the new Pound facility at Raymur and Malkin has been 
completed and public tenders on the work were requested. 


The following Contractors submitted tenders: 

Dewey DeVries Construction Ltd. $382,755* 

Paramount Construction Ca(1968) Ltd. $396,562 

Dogwood Construction Ltd. $397,000* 

Wales McLelland Construction Co. Ltd. $399,999* 

Manson Bros. Construction Ltd. $A09,596* 

Turnbull & Gale Construction Co. Ltd. $436,487 

Bruhn & Jensen Construction Co. Ltd. $443,149 

Hallcraft Construction Co. Ltd. $459,520 


*Hydro connection charge is not included. Some bidders felt 
that there was some uncertainty about the amount of the 
B. C. Hydro electrical connection charge, and qualified 
their bids by specifically excluding it. This does not, 
however, affect the bidding order, and in the view of the 
Architect, the Law Department, and ourselves does not 
constitute sufficient grounds for disqualification. 

All tenders were accompanied by the required bid bond. 

The total project cost is estimated to be $580,255 as follows: 


Land $118,200 

Demolition of existing structures 4,000 

Building Contract 382,755 

Architect's & Consultants' Fees 36,300 

Furniture 16,000 

Hydro, Telephone & Communications 14,000 
Permits, Legal Notices, Insurance & 

Misc. 4,000 

Contingencies 5,000 

$580,255 


Cont'd 


Manager's Report, October 22, 1976 (FINANCE - 3) 

Clause #3 continued: 


The Director of Finance advises that $600,650 has been provided for In 
the 1976 Capital Budget. The balance of the funding In the amount of 
$20,395 Is left unallocated, reserved for possible development of the 
boulevards (one of which Is 78' wide) and final completion of the project. 
This will be the subject of a report to Council at a later date. 

It Is recommended that Council: 

Accept the low tender of Dewey DeVrles Construction Ltd., and enter Into 
a contract with them In the amount of $387,755, such contract to be 
satisfactory to the Director of Legal Services. 

g Authorize appropriations totalling $580,255 as defined In the foregoing 
estimate, from funds previously approved by Council. 

Q Approve the return of the bid bonds to the unsuccessful bidders." 

The City Manager REXXM1EM)S that the foregoing reconmendations of the 
Director of Permits ard Licenses be approved. 


FOR COUNCIL ACfiON SEE mi[S).3^ 


Manager's Report, October 22, 1976 


(PROPERTIES - 1) 


PROPERTY MATTERS 


INFORMATION 

1. Demolition - 1220 Raymur Avenue 

The Supervisor of Property & Insurance reports as follows: 

"I have received and opened quotations from various 
contractors for demolition of the structure listed below 
and have awarded the contract to the low bidder as noted: 


Property 

1220 Raymur Ave. 
Lots 1 to 7, Block 
117, D.L. 181 
South Portion of 
Warehouse 


Project 

New Dog 
Pound 


Successful 
Bidder 

Johnston & McKinnon 
Demolitions Ltd. 


City to Pay 
$425.00 


Code No. 
431/1710 


The City Manager has confirmed the above contract and 
submits the foregoing report of the Supervisor of Property 
& Insurance to Council for INFORMATION." 

RECOMMENDATION 

2. Burrard Street Widening. iBOO - iBOg West 5th Avenue 

The Supervisor of Property and Insurance reports as follows: 

"Reference is made to the Manager's Report (Fire and Traffic) 
dated June 11, 1976 wherein one of the recommendations approved 
by City Council on June 15, 1976 was that the Supervisor of 
Property & Insurance be instructed to negotiate for properties 
needed for Burrard Street widening. The owner of Lot 10, 
except the south 40 feet. Block 267, D.L. 526, Plan 590, being 
1800 - 1808 West 5th Avenue has agreed to convey the east 
seven feet thereof as shown on Plan of Subdivision 
marginally numbered LE 4424 on the following terms: 


(a) Loss of land (560 square feet) 


$11,200.00 


(b) City Engineer to build retaining wall on new property 
line, relocate existing ornamental iron fence on top 
of said wall, also relocate small sign. 

Recommended that the Supervisor of Property & Insurance be 
authorized to acquire that portion of the above property 
required for road purposes as shown on Plan marginally numbered 
LE 4424 on the foregoing basis, chargeable to Code # 146/5921 " 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Property & Insurance be approved. 


FOR COUNCIL ACTION SEE PAGE{S)i6£ 



PART REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


OCTOBER 21, 1976 


A meeting of the Standing Committee of Council on Community 
Services was held on Thursday, October 21, 1976, in Committee 
Room No. 1, Third Floor, City Hall, at approximately 3:30 P.M. 


PRESENT: Alderman Rankin, Chairman 
Alderman Marzari 
Alderman Sweeney 

ABSENT : Alderman Boyce 

Alderman Volrich 


COMMITTEE CLERK; 


H. Dickson 


RECOMMENDATION 

1 . Cordova House 

The Committee had before it for consideration a Manager's 
Report dated October 19, 1976 (copy circulated) in which the 
Supervisor of Property 8e Insurance reported on the operation of 
the Cordova House, a "Hard to House' facility, which opened on 
September 7, 1976. The facility can accommodate 70 persons but 
at present has 22 residents. 

The report pointed out that a current concern is the 
increasing concentration of people with social-behavioural 
problems which is developing situations hazardous to both 
tenants and staff which, together with the level of supervision 
at Cordova House, requires careful consideration. 

The facility presently has nine staff authorized under the 
Federal-Provincial Partnership agreement. These nine staff serve 
the housing function of the facility only. 

The Supervisor of Property &, Insurance also pointed out in 
the Manager 's Report that if it is intended to proceed under the 
existing concept of providing accommodation for the "Hard to 
House", with priority given to those having the greatest need, 
the Health Department advises that it is mandatory that Cordova 
House be licensed under the Community Care Facilities Act when 
15 or more tenants are housed who are receiving social assistance 
and when this type of supervisory care is provided. Under the 
Act, 14 staff are required for 70 tenants in addition to adminis- 
trative and janitorial staff, or a total staff complement of 19 
persons . 

Appended to the Manager's Report were lists of comparative 
annual costs for four different concepts of operation of Cordova 
House, including operating the facility as an Adult Care establish- 
ment . 

The appendix on this Adult Care type of operation included 
a statement "details such as staff qualifications, type of care 
required, medical services, or other additional costs have not 
yet been determined". 


Continued on Page 2 


Part Report to Council 

Standing Committee on Community Services 
October 21, 1976 


Page 2 


Clause No. 1 Continued 

Appearing before the Committee on this matter were the 
Administrative Analyst from the City Manager's office, the 
Supervisor of Property & Insurance, the Medical Health Officer, 
the Director of Social Planning, the manager of the Facility, 
representatives of various social service agencies in the 
Downtown eastside area, and Mr. David Schreck, Manager of the 
Vancouver Resources Board . 

During discussion, it was pointed out that the facility is 
filling up with tenants at the usual rate for such an establish- 
ment; that a relatively slow moving in rate was also experienced 
with the Continental Hotel. 

The Medical Health Officer pointed out that as some of the 
new residents in Cordova House are classified as "incontinent", 
consequently, a more intensified level of care, such as a 
personal or adult care home, is required, if possible under the 
existing agreement with the Federal and Provincial agencies. 

During discussion, it was noted that the Mayor had already 
written the Minister of Human Resources requesting his considera- 
tion of having Cordova House classified for funding as an Adult 
Care Facility (letter dated October 18, 1976 appended to the 
Manager 's Report) . 

Mr. Schreck of the Vancouver Resources Board pointed out 
that if the Human Resources Department does approve of the 
facility as a personal or Adult Care establishment, then the 
Vancouver Resources Board could contribute additional subsidies 
per resident, depending upon their classification. 

The suggestion was made that the Mayor should write the 
Minister of Housing , whose department is a party to the existing 
agreement, and request that either the Minister ask C.M.H.C. to 
honour its commitment to fund the facility as a "Hard to House 
establishment (the City contracted with the Federal-Provincial 
Partnership to fund the lodge as a "Hard to House" facility on 
the basis of full cost recovery to the City from the partnership) ; 
or that he (the Minister of Housing) ask the Minister of Human 
Resources to approve the operation for funding as an Adult Care 
Facility . 

It was noted during discussion that the Premier recently 
announced increased rates to personal care and private hospitals 
which could mean additional revenue (subsidies) for residents, 
depending on their classification or level of care. (Note: Proposal 
No. 4 has revenue based on 15 residents subsidized to $500.00 
per month, 40 at $340.00 per month and 15 at $50.00 per month.) 

Details on the rate level, personal care requirements, and 
number of placements expected would have to be investigated and 
confirmed, it was noted from Page 3 of the Manager's Report. 

The Committee noted that Operating Proposal No. 4, to license 
the establishment as an Adult Care Facility, seems to come 
closest to what is required and the observation was made that 
the deficit involved in such an operation might be reduced by 
the recently announced increased subsidies for personal care 
homes . 

On the matter of interim operating costs, it was noted that 
Council, on August 24, 1976, authorized an amount of $23,000.00 
from the Contingency Reserve Fund to subsidize staffing and meal 
service at Cordova House for six months with a review and report 
back to Council in three months. 


Continued on Page 3. 


Part Report to Council 

Standing Committee on Community Services 
October 21, 1976 


Page 3 


Clause No. 1 Continued 

Following further discussion and based on a number of 
procedures proposed by the Director of Social Planning, the 
Committee 

RECOMMENDS 

A, THAT Council declare the Cordova House as an Adult 
Care Facility, 

B, THAT there be a minimum of 19 staff assigned to 
Cordova House, 

C, THAT meals be provided three times per day to 
residents of Cordova House, 

D, THAT the City's Property and Insurance Division 
continue to manage the facility, 

E, THAT the Mayor write the Minister of Housing 
requesting that either the Minister ask C.H.H.C. 
to honour its commitment to fund Cordova House 
as an "Adult Care" establishment (i,e, on the 
basis of full cost recovery to the City from 
the Partnership) or that the Minister of Housing 
ask the Minister of Human Resources to approve 
the operation of Cordova House for funding as 

an Adult Care Facility, 

F, THAT the Manager of the Vancouver Resources 
Board assist City officials in negotiating the 
financing for the operation of Cordova House 
with the Minister of Human Resources in the 
event that the Federal-Provincial Partnership 
does not participate financially at a full cost 
recovery to the City level, 

G, THAT the Medical Health Officer take the 
necessary steps to have Cordova House licensed 
as an Adult Care Facility, 

H, THAT the Supervisor of Property and Insurance 
report back, »s required, on progress on cost- 
sharing negotiations and the interim financing. 


FOR COUNCIL ACTION SEE PAGE{S) 
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Board of AcMinistration , September 25, 1970 (FINANCE - 3) 

Clause No. 2 (Cont'd.) 

C . Charitable Institutions (cont'd.) 

(b) Vancouver Jewish Community Centre $ 1,300.22 

950 West 41st Avenue - 
Lot 27/A/1008/526 
Parking Lot 

Occupied and in use from May 12/70 
Grant to cover period from May 12/70 
to December 31/70. 

(c) Neighbourhood Services Association $ 696.33 

1068 Davie Street - 
Lot 8 wVll/185 
Community Services building 
Occupied and in use from April 16/70 
Grant to cover period from April 16/70 
to December 31/70. 

As grants in lieu of taxes are subject to Council approval, 
the above requests for grants in lieu of taxes amounting to 
$15,764.08 in total, are submitted for Council consideration. 

D . Grant Ecpaal to Taxes 

Kinsmen Rehabilitation Foundation of B.C. $3,213.75 
1341-1347 S.W. Marine Drive 

This property which is being used by the Foundation for admini- 
stration relating to the rehabilitation of crippled children 
and adults, has been exempt from taxes under Section 396(c) 
of the Charter since 1962 as being in use by a charitable 
organization . 

In December, 1969, an expropriation was filed by the Depart- 
ment of Transport - the property being required for right-of- 
way for the new bridge to the airport. Because of this 
registration, the property has been made taxable for 1970. 

The Kinsmen Rehabilitation Foundation is presently occupying 
the property and will continue to do so until at least the end 
of 1970. Mr. P. Gregory of the Real Estate Branch of the 
Department of Transport has verified this information is correct. 

Due to this technicality, the Foundation has lost its usual 
tax exemption and has been billed for full taxes for 1970. 
The Society has paid the Local Improvement charges of $217.11 
for 1970 and is requesting a grant equal to General, School, 
Hospital and Municipal Finance Levy for $3,213.75. 

On the basis of Council policy as set out in resolution of 
Council of August 5, 1969, applications for grants equal to 
taxes may be submitted for Council consideration where 
eligibility for tax exemption was lost due to a technicality." 

Your Board submits the foregoing report of the Director of 
Finance for Council consideration. 


CITY OF VANCOUVER 


SPECIAL COUNCIL - OCTOBER 26. 1976 
PUBLIC HEARING 


A Special Meeting of the Council of the City of Vancouver was 
held on Tuesday, October 26, 1976, at 7:30 p.m., in St. James United 
Church Hall, 3214 West 10th Avenue, for the purpose of holding a 
Public Hearing to amend the Zoning and Development By-law. 

PRESENT: Mayor Phillips 

Aldermen Bird, Cowie, Harcourt, Kennedy, 
Marzari, Rankin, Sweeney and 
Volrich 

Alderman Boyce (part of the proceedings only) 
CLERK TO THE COUNCIL; _M. .Kinsella 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Bird 
SECONDED by Aid. Sweeney 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair, to consider proposed amendments to the 
Zoning and Development By-law. 

- CARRIED UNANIMOUSLY 

1, Rezoning - West Broadway 

An application has been received from the Director of Planning 
to amend Zoning and Development By-law No. 3575 as follows: 

A. To Establish Two New District Schedules To Be Known 
And Described As: 

C-2C) Commercial District 
C-2C1) Commercial District 

B. To re zone the following areas whereby: 

i) Generally both sides of West Broadway 
between Trutch and Stephens Streets be 
rezoned from (C-2) Commercial District to 
(C-2C) Commercial District, commonly 
known as the core area. 

ii) Generally both sides of West Broadway 
between Stephens and Larch Streets; 

AND 

Generally both sides of West Broadway 
between Collingwood and Trutch Streets; 

be rezoned from (C-2) Commercial District 
to (C-2C1) Commercial District. Both are 
commonly known as the fringe areas. 

The application was approved by the Director of Planning and 
the Vancouver City Planning Commission. 


cont'd 
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Re zoning - West Broadway (cont'd) 

The Director of Planning submitted the following amendments 
to the (C-2C) and (C-2C1) Commercial District Schedules approved 
by Council on July 27f 1976 and recommended they be approved: 

1. Subsection B of Section 1 - Conditions of Use - be 
amended by deleting all the words after "facilities" 
and substituting in lieu thereof the following "a 
restaurant and the display of flowers and small 
plants or a gasoline service station (subject to 
the provisions of Section 11(10) of this By-Law.)" 

2. Clause (b) , Subsection A of Section 1 be deleted and 
the following substituted in lieu thereof: 

"in all cases there shall be provided an uninterrupted 
building frontage along the street, except in the case 
where shopping or pedestrian courtyards or other 
features benefiting pedestrian character are provided." 

3. Subsection F of Section 1 be amended by deleting the 
word "height" in the fourth line and deleting the 
word "on" and substituting the word "along" in lieu 
thereof in the fifth line. 

4. Subsection A of Section 2 be amended by deleting the 
words "retail on premises" immediately after the 
words "Stamp Shop (rubber and metal) and" and sub- 
stituting in lieu thereof the words "must include 
retailing on the premises." 

The Mayor requested the Clerk to read the Agenda for the 
information of those present. 

Ms. J. Hlavach, Area Planning Division reviewed the proposed 
C-2C and C-2C1 Commercial District Schedules. A comparison of 
differences between the C-2, C-2C and C-2C1 District Schedules was 
distributed at the meeting (copy on file in the City Clerk's office 

The Mayor read a letter dated October 21, 1976 (on file in the 
City Clerk's office) from Mr. G. Wilson, representing May Enter- 
prises Ltd., owners of the building at 2736 West Broadway, opposing 
the proposed rezoning to allow residential as the only use on the 
third floor subject to the lower floor being retail as this is in- 
appropriate for a building whose total use, including the proposed 
third floor, is intended as a medical/dental facility. 

Mrs. E. Atkinson, property owner stated that consideration 
should be given to the hours of business of the ground floor retail 
and the traffic of the area as they would affect the proposed 
residential component. 

Mr. Colin Landie requested that consideration be given to 
approving only establishments which would not generate iindesirable 
noise from customers and related traffic in the early morning 
hours. He realized that this was not only a zoning problem. 

Mr. J. Moore felt that a medical/dental building should be 
an allowed use under the proposed zoning as it falls into the 
category of catering to the needs of local residents. 

Mr. D. Kerr enquired as to what provision there would be for 
banks, trust companies, insurance and real estate agencies on 
the ground floor, as they also serve the needs of local residents. 


cont'd 
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Rezoning - West Broadway (cont'd) 


MOVED by Aid. Rankin, 

THAT the application of the Director of Planning to amend the 
Zoning and Development By-law be approved, including the recommended 
amendments put forward this day by the Director of Planning subject 
to small medical/dental offices primarily catering to the needs 
of the district residents being permitted on the ground floor under 
Section 2A of the District Schedules as a conditional use. 

- (amended) 

(At this point in the proceedings. Aid. Boyce joined the meeting) 

MOVED by Aid. Sweeney, 

THAT small offices, primarily serving the needs of the district 
residents, for banks, credit unions, insurance agencies, real 
estate agencies and trust companies, be added under Section 2A of 
the District Schedules as uses which may be permitted subject to 
approval by the Director of Planning. 

- CARRIED 

(Aid. Cowie, Harcourt and Kennedy opposed) 


MOVED by Aid. Volrich, 

THAT the Director of Planning consider permitting other uses 
on the third floor in cases v\rfiere residential is inappropriate 
or impractical. 

- CARRIED 

(Aid. Kennedy opposed) 


The Amendments having carried, the motion as amended and 
reading as follows, was put and CARRIED: 

THAT the application of the Director of Planning to amend 
the Zoning and Development be approved, including the 
recommended amendments put forward this day by the 
Director of Planning, subject to small offices, primarily 
catering to the needs of the district residents, for 

- banks 

- credit unions 

- insurance agencies 

- medical/dental facilities 

- real estate agencies 

- trust companies 

being added under Section 2A of the proposed District 
Schedules as uses which may be permitted on the ground 
floor subject to approval by the Director of Planning; 
and the Director of Planning considering uses other than 
residential being permitted on the third floor where 
residential appears to be inappropriate or impractical. 

- CARRIED 

(Aid. Kennedy opposed) 

(Council excused Aid. Boyce from voting as she was not present for 
the Planning Department's review of the application or for the 
representations from the public) . 


cont'd 
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COMMITTEE OF THE WHOLE 


MOVED by Aid. Volrich, 

THAT the Committee of the Whole rise and report. 


- CARRIED UNANIMOUSLY 


MOVED by Aid. Sweeney, 
SECONDED by Aid. Volrich 

THAT the report of the Committee of the Whole be adopted and 
the Director of Legal Services be instructed to prepare and bring 
in the necessary amendments to the by-law. 

- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 8.35 p.m. 


The foregoing are Minutes of the Special Council Meeting 
(Public Hearing) of October 26, 1976, adopted on 
November 9, 1976. 



CITY OF VANCOUVER 


SPECIAL COUNCIL - OCTOBER 28, 1976 
PUBLIC HEARING 

A Special Meeting of the Council of the City of Vancouver was held on 
Thursday, October 28, 1976, at 7:30 p.m. in the Council Chamber, Third Floor, 
City Hall, for the purpose of holding a Public Hearing to amend the Zoning 
and Development By-law. 

PRESENT ; Mayor Phillips 

Aldermen Bird, Boyce, Harcourt, Kennedy, Marzari, 
Rankin, Sweeney and Volrich 

ABSENT ; Alderman Cowie 

CLERK TO THE COUNCIL : M. Kinsella 

COMMIITEE OF THE WHOLE 

MOVED by Aid. Rankin, 
SECONDED by Aid. Bird, 

THAT this Council resolve itself into Ccnmittee of the Whole, Mayor Phillips 
in the Chair, to consider proposed amendments to the Zoning and Develcpnent By-law. 

- CARRIED UNANIMOUSLY 

To aid the public present for the meeting, the Clerk to the Council read 
from the agenda that the Council had before it. 

1. Rezoning - West Side of Renfrew Street Between East 1st 
and East 2nd Avenues 

An application has been received fron Mr. Frank Masson, Architect on behalf 
of Kelly Douglas cind Carpany Limited, to rezone Lots A, 25-27, Block 48, Section 32, 
T.H.S.L., being the west side of Renfrew Street between East 1st and East 2nd 
Avenues. 

FROM: (RS-1) One-Family Dwelling District, and 
(C-1) Catmercial District 

TO: (CD-I) Conprehensive Development District 

The (CD-I) By-law restricts the fonn of development as follows: 

1. USES : Supermarket 

And Customarily Ancillary Facilities 
including Off-Street Parking and Loading. 

2. FLOOR 
SPACE 

RATIO ; Shall in no case exceed 0.275 

3. HEIGHT : Shall not exceed 1 storey nor 28 feet as 

measured from the average building grade 
of East 2nd Avenue as determined by the 
City Engineer. 

4. OFF-STREET 

PARKING ; 108 spaces shall be provided. 

5. OFF-STREET 

LOADING : Shall be provided in accordance with Section 

13 of the Zoning and Development By-Law No. 
3575. 

And subject to the following: 

i. The detailed scheme of development shall 

first be approved by the Director of 
Planning following further advice from the 

Cont'd . . . 
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Rezoning - West Side of Renfrew Street Between East 1st 
and East 2nd Avenues (Cont'd) 

Urban Design Panel having due regard to the 
overall design, provision and maintenance of 
landscaping, screening, off-street parking 
and loading, garbage collection facilities 
and the provision and location of mechanical 
equipment . 

That vehicular ingress and egress, off-street 
parking and loading be provided satisfactory 
to the City Engineer. 

That the existing lane be relocated as 
detailed in Appendix E of the September 30, 
1976 report and be dedicated to the City. 

That the necessary retaining walls be 
provided at the expense of the owners 
adjacent to the relocated lane. 

Prior to the approval of the Development 
Permit Application, the owner shall con- 
solidate the total site as one and so 
register in the Land Registry Office. 

Mr. n. Schesser, Planning Department, e3q>lained the proposed development in 
detail for the information of the meeting. He advised that following meetings 
with the applicant, the City Engineer reccninends that the ingress to the parking 
lot fron East 2nd Avenue be used only for the purpose of truck loading and 
unloading. 

The Mayor called for speakers for or against the application and representations 
wsre received frcm the following: 

Mr. A. A. Fiddes, 2802 East 1st Avenue, presented a petition signed by 

ten residents fron the 2800 Block East 1st and 2nd Avenues. The 

petitioners felt taking more property in the block for caimercial 

zoning and leaving the remainder residential was unfair and vrould 

result in a deterioration of property values, and therefore they recotmended 

the ratiainder of the block be purchased by the developers or, alternatively, 

the entire block be re zoned Cormercial. 

Mr. T. Grippo, 2858 East 2nd Avenue presented a brief and petition with 
49 signatures opposing the encroachment of ccmmercial zoning into a 
residential area and the resultant loss of three single family hemes 
v*xich would be demolished if the development went ahead. If the existing 
supermarket building was enlarged down the block on East 2nd Avenue, 
approximately half the houses on the opposite side of East 2nd Avenue 
wDuld have their view blocked; however, if the existing rundcwn building 
was demolished and a new store built on Renfrew between 1st and 2nd 
Avenues, residents vrould not object to a parking area for shoppers in 
front of their homes. 

Mr. M. Kowalchuk, 2838 East 2nd Avenue, also addressed Council and 
expressed opposition to any building on East 2nd Avenue. Long term 
residents had sufficient faith in their neighbourhood to approve a 
comiunity centre and local irtprovement; they did not want creeping 
comvercialization in the area. 

Mr. G. Arnold Birks, for Kelly Douglas and Catpany Limited, relating the 
history of the existing store at 2nd Avenue and Renfrew Street stated the 
Catpany was not involved in the area until the Econcmairt organization 
was purchased two years ago and the redevelopment of the store at Renfrew 
Street and 1st Avenue became a top priority. It was proposed to increase 
the present shopping area from 16,000 square feet to 23,000 square feet by 
the addition of 83 feet to the store exterior. Another store, operated by 
Kelly Douglas at 1st Avenue and Caimercial Drive wo\ild be closing in 
December and it was hoped a larger and more efficient supermarket at 
1st Avenue and Renfrew Street vrould provide irtproved merchandising service 
for the neighbourhood. 

Cont'd . . . 
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iv. 
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t 

Mr. Frank Musson, Architect for the applicants also spoke. 

The Director of Planning and Assistant City Engineer, Traffic Division, 
answered questions fran Council on the proposal. 

MOVED by Aid. Kennedy, 

THAT the rezoning application be approved si±iject to the conditions 
set out by the Director of Planning. (lost) 

(Aldermen Bird, Boyce, Harcourt, Marzari, Rankin, and Volrich 
opposed.) 

MOVED by Aid. Bird (in amendment) , 

THAT the following be added to Alderman Kennedy's mDtion: 

"and subject to the proposed structural expansion taking 
place to the north of the present building on the site". 

- LOST 

(Aldermen Harcourt, Kennedy, Marzari, Rankin, Sweeney, and the 
Mayor opposed.) 

The Amendment having lost, the Motion of Alderman Kennedy was put 
and Lost. 


2. Text Amendment to Schedule E - Building Lines - Part II 
Both Sides of Joyce Street Betv^een Euclid and East 41st 
Avenues 


An application has been received fron the Director of Planning requesting a 
text amendment to Schedule E - "Building Lines - Part II" to establish a building 
line on the properties on both sides of Joyce Street between Euclid and East 41st 
Avenues for future street widening. 

Council was advised an 80 foot street allowance is required for four lanes 
plus a left turn bay on either side of Kingsway. i^roximately 60% of the 
required widening between Euclid and East 41st Avenues has be^ obtained. 

The Vancouver City Planning Gcinnission and the Director of Planning recomiended 
approval . 

Mr. L.B. Adams, speaking on behalf of Joyce Street residents, presented a 
brief and a petition containing 42 signatures opposing further widening on Joyce 
Street send expressing concern about the present heavy volume of traffic, particu- 
larly truck traffic. Residents invited members of Council to tour the area and 
requested that they be kept informed of any changes affecting Joyce Street. 

Responding to questions on parking restrictions Mr. R.C. Gascoyne, Assistant 
City Engineer, Traffic Division, agreed it might be necessary to restrict parking 
on Joyce Street, if the voliime of traffic necessitated such a move. He pointed out 
the road was presently a four lane City arterial and the new building line was 
required to establish a left- turn bay at Kingsvay. 

MOVED by Aid. Kennedy, 

THAT the foregoing application of the Director of Planning 
be approved. 

- CARRIED UNANIMOUSLY 


3. Rezoning - Gabriola Mansion - Block Bounded by Davie, Cardero, 
Pendrell and Nicola Streets 


An application has been received fron the Director of Planning to rezone the 
block bounded by Davie, Cardero, Pendrell and Nicola Streets, v^ch contains 
Gabriola Mansion, designated a Heritage building. 

FRCM: (RM-4A) Multiple Dwelling District 

TO: (WED) West End District 


as follows: 


Cont'd 
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A. That the block bounded by Davie, Cardero, Pendrell 
and Nicola Streets be rezoned from (RM-4A) Multiple 
Dwelling District to (W.E.D.) West End District. 


B. 


PENDRELL ST. 


2.2 


To amend the West End Official Development Plan so 
as to restrict the form of development to the floor 
space ratio and units per acre shown on the map 
below. 


PENDRELL ST. 



DA VIE ST. 


K()I'()Rr;i) FLOOR SPACE RATIO 



DAVIE ST. 
PROPOSED DWELLING UNITS PER ACRE 


C. To further amend the West End Official Development 
Plan by establishing a new use - "Commercial in 
Heritage Buildings" - as follows: 

" Commercial in Heritage Buildings : The Development 
Permit Board may, at its discretion, permit 
commercial use (e.g. restaurant) in Designated "A" 
Heritage Buildings." 

D. Any consequential amendments. 

E. To repeal the (RM-4A) Multiple Dwelling District 
Schedule from the Zoning and Development By-Law 
No. 3575. 


The application was approved by the Vancxxiver City Planning Cannission and 
the Director of Planning. 

The Mayor called for speakers for or against the application and Mr. P.R.U. 
Stratton addressed the Council and presented a brief on behalf of the Save Our 
Parkland Association opposing the rezoning of the block. 

The Association's brief proposed that, after rezoning the vAiole block to a floor 
space ratio of 1.5 to conform with the surrounding area, the vtole of the southerly 
half -block be donated by DonLnion Construction to the City and in return the 
development rights for the vtole half block to the south be transferred to the 
northerly block; that the Angus Apartjnnents be leased by the City to Dcrtiinion 
Construction and the Coitpany be granted a concession for a nominal fee to operate 
Gabriola Mansion as a restaiarant. 

Cont'd . . . 
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MOVED by Aid. Volrich, 

THAT the rezoning application by the Director of Planning be 
approved. 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Rankin, 

THAT the Conrdttee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Rankin, 
SECONDED by Aid. Bird, 

THAT the report of the Cannittee of the Whole be adopted and that 
the Director of Legal Services be instructed to prepare and bring in the 
necessary amendments to the relevant by-laws. 

- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 9:05 p.m. 


The foregoing are Minutes of the Special Council Meeting 
(Public Hearing) of October 28, 1976, adopted on 
November 9, 1976. 


7 MAYOR 


CITY CLERK 


CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 


A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, November 9, 1976, in the Council Chamber, 
Third Floor, City Hall, commencing at 2:00 P.M. 

PRESENT ; Mayor Phillips 

Alderman Bird, Boyce , Cowie, Harcourt, 
Kennedy, Marzari, Rankin, 
Sweeney and Volrich. 

CLERK TO THE COUNCIL; M. Kinsella. 


PRAYER 

The proceedings in the Council Chamber were opened with 
prayer . 

' IN CAMERA ' MEETING 

The Council was advised that there were matters to be considered 
'In Camera' later this day. 


ADOPTION OF MINUTES 


MOVED by Aid. Bird 
SECONDED by Aid. Harcourt 

THAT the Minutes of the following meetings be adopted; 


Special Council (Court of Revision) 

Regular council (Except 'In Camera) 

Special Council (Public Hearing) 

Special Council (Public Hearing) 


- October 21, 1976, 

- October 26, 1976, 

- October 26, 1976, 

- October 28, 1976. 


- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 


MOVED by Aid. Harcourt 
SECONDED by Aid. Rankin 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 


UNFINISHED BUSINESS AND DELEGATIONS 

1. Report of Vehicles for Hire Board 
(October 7, 1976) 

(Clauses 1 and 2) 

On October 19, 1976, Council deferred consideration of the 
following clauses in the report of the Vehicles for Hire Board, 
dated October 7, 1976, to permit Mr. H. Jardine of the Greater 
Vancouver Driver Training Association to make representation. 


Cont ' d . 
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Board of Administration, September 25, 1970 (FINANCE - 4) 

3 . Grant: Vancouver Traffic and Safety Council 

The Vancouver City Council on April 14, 1970, adopted the 
following recommendation of the Standing Committee on Finance: 

"RECOMMENDED that the same rate as was applied last year be 
approved pro rata up to an amount of $20,000 whilst the 
Motor Vehicle Inspection Station is owned and operated by 
the City of Vancouver." 

Under date of September 17, 1970, the President of the 
Vancouver Traffic and Safety Council has written advising that, due 
to the Motor Vehicle Inspection Station being transferred to the 
Provincial Government as of July 1, 1970, a total of $10,000 was 
received from the City in fulfilment of its grant. 

The Safety Council has presented its problem to the Provin- 
cial Government, but unofficial and preliminary approaches offer 
little encouragement with respect to financial assistance. 

Cash reserves will be depleted by the end of December 
unless assistance is received from the Civic or Provincial Government. 

The Safety Council has referred to a report submitted by 
the Board of Administration, dated January 23, 1970, on the functions 
of the organization, which report Council received for information on 
January 27, 1970. The organization, in submitting its request for 
financial assistance, asks to appear before Council to present its 
case . 

Your Board submits the foregoing for the consideration of 

Council . 

(Copies of Board of Administration report dated January 23, 1970, 
are circulated for the information of Council.) 


DELEGATION REQUEST - VANCOUVER TRAFFIC & SAFETY COUNCIL 


4. Appointment of External Auditors 

of City of Vancouver for Year 1971 

The Director of Finance reports: 

"The matter of appointment of External Auditors for the year 
1971, pursuant to Section 230 of the Vancouver Charter, is 
sumbitted for consideration. 

The City's present auditors, Riddell, Stead & Co, by letter 
dated August 2 7th, have applied for appointment as external 
auditors for the year 1971 and have submitted other infor- 
mation in support of their application. 

The proposed fee for the year 1971 is $32,100, a 1% increase 
over the 1970 fee of $30,000, which they state is due to 
salary increases to their staff in line with increases 
generally. 


Cont'd. 
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Report of Vehicles for Hire Board 
(October 7, 1976) 

(Clauses 1 & 2) (Cont'd) 

Greater Vancouver Driver Training Association: 
License Application 

(Clause 1) 


At its meeting on October 7, 1976, the Vehicles for Hire Board 
considered an application by the Greater Vancouver Driver Training 
Association for an additional license for a Driving Instruction Cab. 
Following consideration of a report from the Director of Permits 
and Licenses, the Vehicles for Hire Board resolved: 

'THAT the application by the Greater Vancouver Driver Training 
Association for an additional license for a driving 
instruction cab be not approved.' 

Mr. Jardine addressed Council and referred to a letter, 
undated, which had previously been circulated to Members of Council 
setting forth his arguments why an additional Driving Instruction 
Cab should be granted to his Association. Mr. Jardine advised 
that his Association has classrooms; however, these are located 
five blocks away from the main office. These classes are carried 
on in the evenings, outside of regular office hours. 

MOVED by Aid . Rankin 

THAT Council approve the resolution of the Vehicles for Hire 
Board - 'that the application by the Greater Vancouver Driver 
Training Association for an additional license for a driving 
instruction cab be not approved ' . 

- CARRIED UNANIMOUSLY 


Van-City Driving Schools: Request to Re-instate 
Section 28 (1) (d) Vehicles for Hire By-law. 
(Clause 2) 

At its meeting on October 7, 1976, when considering the 
request of Van-City Driving Schools to re-ihstate Section 28(1) (d) 
Vehicles for Hire By-law, the Vehicles for Hire Board recommended: 

" A. THAT Section 28 (1) (d) of the Vehicles for Hire By-law 
be re-instituted, as amended, to read as follows: 

'Every driving school cab shall, while in use, be occupied 
only by the instructor and the pupil, except that in the 
case of a student from any high school or other group or 
organization receiving instruction, three additional 
students from that school, group or organization may be 
passengers in the cab.' 

B. THAT the Director of Legal Services be instructed to 
bring forward the appropriate amending By-law." 

Mr. Jardine spoke against this recommendation as he considers 
a student should have freedom to choose whether he wishes to share 
his training vehicles with another student or students. Mr. Jardine 
does not consider that sharing a training vehicle would be detrimental 
to the instruction process 

MOVED by Aid. Rankin 

THAT the recommendations of the Vehicles for Hire Board be 
approved . 

- CARRIED 

(Aid. Bird opposed) 


Regular Council, November 9, 1976 

UNFINISHED BUSINESS AND DELEGATIONS (Cont'd) 

2. 1435 East 14th Avenue - Development 

Permit Application #74519 - Apartment 
Building for Coast Foundation Society 

On October 25, 1976, Council resolved: 

'THAT consideration of this clause be deferred to the 
next meeting of Council at which time Council hear 
representations from interested residents . In the 
meantime, copies of this clause of the Manager's report 
dated October 22, 1976, be distributed to residents through 
the Cedar Cottage Planning Office.' 

Representations were heard from the following: 

Mr. M. Hill - resident of the area, stated that residents met with 
Coast Foundation representatives and explained why they felt they 
could not have another social facility in the area at the present 
time because of existing facilities causing social problems. 
He stated that, in his opinion, the residents did not have 
sufficient information on the follow-up services which the Coast 
Foundation would provide to this facility. The residents of the 
area would favour development of this site with family or social 
housing . 

Mr. R.F. Long - resident of the area, submitted a brief commenting 
on various aspects of the Manager's report dated October 22, 1976. 
He advised that a number of residents re-canvassed the area, 
and the results obtained were overwhelmingly opposed to the 
development. The brief also stated that all residents of the 
community, owners and tenants alike, should have their objections 
considered. Mr. Long agreed with the Area Planning Committee that 
there are too many social problems in Cedar Cottage to be 
resolved before additional social problems can be accepted. 

Mr. S. Wells - a member of the Christian Brethren Gospel Hall, 
filed a brief on behalf of the congregation. The brief stated 
that the Coast project, in the view of the Brethren, would have 
an adverse effect upon future work, for the following reasons: 

1. The safety of the Sunday School children, and adults 
attending evening services; 

2. The psychological effect upon older people who frequently 
attend ; 

3. The parking facilities are very limited, with already two 
church congregations in the immediate area; 

4. Previous experience with this type of patient in the past 
years . 

Mr. E. Wilson - a representative of Lyons-Soroptomist Manor, posed 
a number of questions about the proposed development. These 
questions were answered by Mr. Foresgren of the Coast Foundation. 
He advised that the residents will be mainly middle-aged and older 
people, all of whom have a history of institutionalization. 
However, 60% of the proposed residents are presently living in the 
Cedar Cottage area. Supervision of the residents will be provided 
by a resident manager. In addition there will be a co-ordinator 
for social and other activities. 


Cont'd. 


Regular Council, November 9, 1976 4 

UNFINISHED BUSINESS AND DELEGATIONS ( Cont ' d ) 

1435 East 14th Avenue - Development 
Permit Application #74519 - Apartment 
Building for Coast Foundation Society ( Cont ' d ) 

Mrs. M. Le Brun - resident of the area, submitted and read a 
letter reiterating the views of previous delegations that too 
many social problems and social services already exist in the 
community and, therefore. Council should not approve any further 
facilities of this nature. 

Mr. H. Conesa - resident of the area, filed and read a brief in 
which he stated that dissemination of information relating to the 
project had been very poor. One of the problems is that a number 
of the property owners speak very little English and, therefore, 
would have difficulty learning of the proposed project. 

Mr. Foresgren - Coast Foundation agreed that dissemination of inform- 
ation on this project had not been well-handled. His Foundation is 
attempting to offer improved housing to people who cannot afford 
to live in the community without the help of the Foundation. 
Very few of the residents would be on heavy medication and, in fact, 
most of them have lived in the community for a number of years . 

Mrs. Sittiatas - Cedar Cottage Planning Advisory Committee, said the 
problem was the lack of information available to the residents of 
the community. 

MOVED by Aid. Kennedy 

THAT the Director of Planning be requested to approve Devel- 
opment Permit Application #74519, to permit the coast Foundation 
to construct an apartment building at 1435 East 14th Avenue. 

- (carried unanimously) 

MOVED by Aid. Boyce 

THAT consideration of the Manager's Report dated October 22, 
1976, be deferred to a later meeting of Council to provide an 
opportunity for the Planning Department and representatives of the 
coast Foundation to meet with the community. 

- LOST 

(Aid. Bird, Harcourt, Kennedy, Marzari, Sweeney 
and Rankin opposed) 

The motion to defer having lost, the motion by Alderman 
Kennedy, was put and CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt 

THAT the Planning Department, representatives of the Coast 
Foundation, and the Local Area Planning Advisory committee, hold 
an information Meeting in the community to better inform the 
residents about this proposed development. 

- CARRIED 

(Aid. Kennedy opposed) 

The Mayor suggested to the Director of Planning that, in 
future, when there is a forthcoming contentious development issue, 
he make an early submission to the appropriate committee of Council 
for information and prior discussion. 
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3. 4350 Valley Drive - 

Development Permit Application #74960 

Council, on October 26, 1976, deferred to today's meeting, 
a motion by Alderman Bird to approve the recommendation contained 
in the above clause of the Manager's Report (Building & Planning) 
dated October 22, 1976, to hear representations from interested 
residents . 

Mr. Ken Gillespie, President of Gillespie Investments, 
developers of the project, advised that this project has been 
developed in consultation with the Planning Department. He feels 
the development is of high calibre, similar to Arbutus Gardens, 
which his Company also developed. 

Alderman Sweeney stated he had discussed this proposed 
development with residents of the area and they have no strong 
objection to the proposal. Their only concern is that as many 
as possible of the trees on the property be preserved. Mr. Gillespie 
replied that all those trees that are healthy and can be safely 
left on the property will be retained. 

The deferred motion by Alderman Bird to approve the recommend- 
ation contained in this clause of the Manager's Report dated 
October 22, 1976, was put and CARRIED UNANIMOUSLY 

4. Family Housing Proposal Calls 
Apartment Form. 

On October 26, 1976, Council deferred to today's meeting, the 
above clause in the Manager's Report dated October 25, 1976, to 
permit the Mayor an opportunity of discussing the development for 
co-op housing of the sites referred to in the report, with Mr. 
Teron of C.M.H.C. in Ottawa, and report back. 

The Mayor advised he had met with senior officials of C.M.H.C. 
who indicated they would investigate this matter and advise him of 
their findings .• He will meet on Wednesday, 

November 10, 1976, with local representatives of C.M.H.C, when he 
expects to receive a decision on development for co-op housing on 
the sites referred to in the Manager's report of October 25, 1976. 

The Mayor further advised that he had been assured by C.M.H.C. 
officials that the R.R.A.P. program will not be discontinued. 
The problem is that R.R.A.P. funds for 1976 have been exhausted 
but the program will be re-funded for 1977. In addition, the 
request of the City that the National Housing Act be amended to 
permit Downtown Eastside Hotels to be treated as apartment 
buildings for N.I. P. purposes, has been approved. The necessary 
legislation has been drafted and it is expected that, within a year, 
the required amendment to the National Housing Act will be approved. 

MOVED by Aid. Bird 

THAT consideration of the Manager's report dated October 25, 
1976, on Family Housing Proposal Calls - Apartment Form, be 
deferred to the next meeting of Council to permit the Mayor an 
opportunity to report back on his meeting with local representatives 
of C.M.H.C. 

- CARRIED UNANIMOUSLY 
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UNFINISHED BUSINESS & DELEGATIONS (Cont'd) 

5 . Capital Grant Request from 

Y.M.C.A. for Langara Property. 

On April 6, 1976, City Council deferred the report of the 
Standing Committee on Finance and Administration dated March 25, 
1976, regarding a grant request from the Y.M.C.A. for $333,000 
spread over three years for construction of their "Family Y Project" 
on the lands purchased by the Y.M.C.A. from the City in Langara, 
until after completion of the annual budget. 

Representatives of the Y.M.C.A. requested to appear before 
Council this day to discuss their grant request. 

MOVED by Aid. Kennedy 

THAT representations from the Y.M.C.A. be heard this day. 

- CARRIED UNANIMOUSLY 

Representatives of the Y.M.C.A. addressed Council and 
submitted a brief outlining the proposed "Family Y Project" at 
Langara . 

MOVED by Aid . Volrich 

THAT Council recommend to subsequent Councils that a grant 
of $333,000 to the Y.M.C.A. "Family Y Project" at Langara, be 
approved, on the basis of one-third of this amount being released 
in each of the years 1977, 1978 and 1979, subject to construction 
commencing in 1977; these funds to be taken from the annual 
Supplementary Capital Budgets . 

- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY. 


CITY MANAGER'S REPORT & DELEGATIONS 

Building & Planning Matters 
(November 5, 1976) 


Liquor Permit Application 
700 Dunsmuir Street. 
(Clause 3) 

council varied the Agenda to hear representations from Mr. 
D. Murphy and Mr. D. McGarvie on the Liquor Permit Application 
for 700 Dunsmuir Street. Mr. Murphy and Mr. McGarvie stated they 
were not opposed to the liquor permit application for 700 Dunsmuir 
Street. Their concern was why an applicant for a Neighbourhood 
Pub is required to pay for a referendum in the area before the 
application is considered. They indicated they were advised that 
even if the referendum received the required 60% or more approval, 
there was no guarantee that Council would grant the permit. 

It was explained to Mr. Murphy that applications for Neighbour- 
hood Pubs most go to referendum but that liquor permit applications 
to operate a lounge or cocktail bar in conjunction with a restaurant 
do not carry this requirement. 


Cont'd. 
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Liquor Permit Application 
700 Dunsmuir Street 
(Clause 3) (Cont'd) 


MOVED by Aid. Rankin 

THAT the application by Mr. George Pitman, for Development 
Permit No. 75744, to use a portion of the main floor of the 
existing building at 700 Dunsmuir Street, as a cocktail lounge, 
be approved . 

- CARRIED UNANIMOUSLY 


The Council recessed at 3.50 p.m., and, following 
an 'In Camera' meeting in Committee Room #3, 
reconvened in open Council in the Council Chamber 
at 4.30 p.m., with the same members present. 


COMMUNICATIONS OR PETITIONS 

1. Library Grant from 
Koerner Foundation 

The City Clerk, in a memo dated November 1, 1976, advised 
that the Leon and Thea Koerner Foundation has approved a grant to 
the City Archives of $1500 to assist with up-dating the Archives 
Library System. 

MOVED by Aid. Bird 

THAT the communication from the City Clerk, dated November 

1, 1976, be received and a letter of appreciation from Council 
be sent to the Leon and Thea Koerner Foundation. 

- CARRIED UNANIMOUSLY 

2. Planning Department Staff: 
Heritage Matters. 


Before considering this communication, dated October 29, 1976, 
from the Heritage Advisory Committee, Council noted a further letter, 
dated November 9, 1976, from the Committee withdrawing the original 
letter. In addition the Heritage Advisory Committee expressed 
support of the recommendation of the Planning and Development 
Committee that the Heritage Staff position in the Planning 
Department be extended for a further year. 

MOVED by Aid. Harcourt 

THAT the letter from the Heritage Advisory Committee, dated 
October 29, 1976, be withdrawn and the letter dated November 9, 
1976, be received for information. 

- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIONS (Cont'd) 

3. Immigration Building - 
Foot of Burrard Street 

The Park Board, in a letter dated November 3, 1976, advised 
of the following excerpt of the Board meeting of November 1, 1976: 

"Commissioner Gibson reported that the old Immigration 
Building at the Foot of Burrard Street is being torn 
down and this would be an excellent site for a 
waterfront park. 

It was regularly moved and seconded, 

RESOLVED: That the Board request City Council 
to advise Marathon Realty this site 
should be designated as a waterfront 
park site. 

- Carried . " 

MOVED by Aid. Marzari 

THAT the communication from the Park Board, dated November 
3, 1976, be received. 

- CARRIED UNANIMOUSLY 


4. Formation and Recognition of the New 

Champlain Heights Planning Advisory Committee 

Council had for consideration a letter from Mr. Egil Lyngen 
the Acting Interim Chairman, Champlain Heights Planning Advisory 
Committee requesting the following: 

1. The original Planning Advisory Committee did have support 
and mandate from the present Council. We ask Council to 
recognize the new Planning Advisory Committee, and to make 
provision for Civic staff to continue meeting with the 
Committee . 

2. An election of chairman, vice-chairman and secretary is 
planned within one month, and we ask Council for comments 
or recommendations pertaining to this upcoming election. 

MOVED by Aid. Rankin 

THAT the letter and Revised Draft Terms of Reference from 
the Champlain Heights Planning Advisory Committee, be referred to 
the Planning and Development Committee for consideration. 

- CARRIED UNANIMOUSLY 


5 . Changes in Transit Fares and Zones 

B.C. Hydro and Power Authority submitted a letter informing 
of adjustments to transit fares and transit zones for 
both urban and P.S.L. operations, effective November 8, 1976. 

MOVED by Aid. Bird 

THAT the communication from B. C. Hydro and Power Authority, 
dated October 29, 1976, be received. 

- CARRIED UNANIMOUSLY 


Regular Council, November 9, 1976. 

COMMUNICATIONS OR PETITIONS (Cont'd) 

6. Demolition of Buildings - 
Gastown piers. 


Vancouver City Planning Commission advised, in a letter dated 
November 4, 1976, that at its meeting on November 3, 1976, the 
attention of the Commission was drawn to the fact that demolition 
of some structures on the Gastown Piers may be imminent. Those 
referred to are the two piers located at the foot of Columbia Street 
and the one at the foot of Carrall Street. The Commission 
unanimously passed the following resolution: 

"THAT as the Commission understand that demolition of 
some of the structures on the Gastown piers is imminent, 
the Commission respectfully requests that Council recommend 
that the Director of Planning be asked to report as soon as 
possible on what current and future plans exist for the 
waterfront area of Water and Alexander Streets, including 
the piers." 

MOVED by Aid. Kennedy 

THAT the communication from the Vancouver City Planning 
Commission, dated November 3, 1976, be received and referred to 
the Director of Planning for report. 

- CARRIED UNANIMOUSLY 


7 . Advance Poll Voting for the Disabled 

Alderman Harcourt submitted a memorandum to Council putting 
forward a request from SPARC of B.C. that Council make arrange- 
ments with the Returning Officer to allow the disabled to vote 
in the Advance Poll in this year's Civic election. The reasons 
for the request are: 

1. Many polling stations are architecturally inaccessible 
for the disabled. The Advance Poll site is accessible. 

2. Disabled persons have difficulty obtaining transportation - 
going in a group to one central polling station is 
preferable to each person calling a Lion's Easter Seal 

Bus separately and going to their own district polling 
station. There are not enough Lion's Easter Seal Buses 
to go around. 

The City Clerk reported orally that the City Charter directs 
who may vote at the Advance Poll. Those persons are those who 
expect to be out of the City on Election Day or expect to be in 
hospital. In any event, special arrangements should be made for 
such volume voting and no special arrangements have been made at 
the Advance Poll which opens tomorrow. 

MOVED by Aid. Harcourt, 

THAT the Director of Legal Services be instructed to seek 
a Charter amendment which would permit the physically handicapped, 
who experience considerable difficulty gaining access to regular 
polls, to vote in the Advance Poll for future Civic Elections. 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS 

A. riANAGER'S GENERAL REPORT 
NOVEriBER 5 , 197 6 

Works & Utility Matters 
(November 5 , 1976) 

The Council considered this report which contains four 
clauses identified as follows: 

CI. 1: Extension of Burrard Street Outfall 
CI. 2: Lane West of Lincoln Street - 4 3rd 

to 45th Avenues 
CI. 3: Tenders for District Works Yard - 

Victoria Drive and Commissioner Street 
CI. 4: Tender - Mercury Vapour and Metal Halide 

Street Lighting Luminaires 

Extension of Burrard Street Outfall 
(Clause 1) 

MOVED by Aid. Kennedy 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 

Lane West of Lincoln Street - 
43rd to 45th . \/enues . 
(Clause 2) 

Council noted a delegation request from Mr. T. F. Scott 
with respect to this clause. 

MOVED by Aid. Harcourt 

THAT consideration of this clause be deferred to a night 
meeting of Council to permit Mr. ^cott an opportunity to appear 
before Council. 

- CARRIED 

(Aid. Bird, Kennedy and Rankin opposed) 
Clauses 3 and 4 . 


MOVED by Aid. Bird 

THAT the recommendations of the City Manager, as contained 
in clauses 3 and 4, be approved. 

- CARRIED UNANIMOUSLY 


Social Service & Health Matters 
(November 5, 19 76) 

Knight clinic 
(Clause 1) 

MOVED by Aid. Harcourt 

THAT the recommendations of the City Manager, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 


Regular Council, November 9, 1976 


CITY MANAGER'S AND OTHER REPORTS (Cont'd) 


Building & Planning Matters 
(November 5, 1976) 


The Council considered this report which contains five 
clauses identified as follows: 

CI. 1: Strata Title Application - Conversion 

1820 Bayswater 
CI. 2: Development Permit Application - 3200 

East 54th Avenue (Champlain Mall) 
CI. 3: Liquor Permit Application - 

700 Dunsmuir Street 
CI. 4: Rezoning Application - 3124 Vine Street 
CI. 5: Non-Market Enclaves - Phase I, Champlain Heights 

Strata Title Application - 
Conversion 1820 Bayswater. 
(Clause 1) 


MOVED by Aid. Cowie 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 


Development Permit Application - 

3200 East 54th Avenue (Champlain Mall) 

(Clause 2) 

MOVED by Aid. Bird 

THAT the recommendation of the City Manager, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 


For Council action on Clause 3 see page 7. 

Rezoning Application - 
3124 vine Street. 
(Clause 4) 


MOVED by Aid. Volrich 

THAT consideration of this clause be deferred, to permit 
Mr. Horvath an opportunity to appear as a delegation as requested. 

- CARRIED UNANIMOUSLY 

Non-Market Enclaves - 
Phase I - Champlain Heights 
(Clause 5) 


MOVED by Aid . Harcourt 

THAT the recommendation of the City Manager, as contained in 
this clause, be approved. 

- CARRIED 

(Aid. Kennedy opposed) 


Board of AcMinistration, SeptemlDer 25, 1970 


(FINANCE - 5) 


Clause No. 4 (Cont'd.) 

The appointment of auditors should be in the following form: 

That the firm of be appointed 

External Auditors for the City of Vancouver for the 

year 1971 at a fee of $ in accordance with 

the terms as to scope and responsibility as set out 
in Parts I to IV inclusive of the report re Audit of 
City's records dated January 22, 1962, submitted by 
the Board of Administration and adopted by Council on 
January 23 , 1962 . " 

Your Board of Administration submits this report for Council 
consideration . 

(Copies of letter dated August 27, 1970, from Riddell Stead 
& Co. are circulated for the information of Council.) 


RE COMMENDATION AND CONSIDERATION 


5 . Centennial Museum - T.V. Monitoring 

Your Board has received the following report from the 
Acting Director of Museums and the Administrative Analyst: 

"At the regular meeting of the Greater Vancouver Civic Museum 
and Planetarium Board held on September 9, 1970, approval 
was given to a recommendation by the Administrative Analyst 
that a T.V. monitoring system be installed in the Centennial 
Museum. Such a system would enable one person at a central 
point to continually scan the movement of persons throughout 
the galleries and enable him to spot immediately any suspicious 
behaviour, thereby ensuring proper safety of the exhibits while, 
at the same time, giving the public the greatest freedom of 
access to the galleries without obvious surveillance by large 
numbers of Attendants. This would also make possible the very 
desirable improvement in the type of service offered by the 
Attendants . They would be able to deal with the public on a 
more personal basis and provide the valuable function of offering 
information and guidance to people visiting the Musuem galleries. 
At the present time, their principal job is surveillance and 
security and as such the Attendants are not encouraged to dis- 
cuss exhibits or answer questions from the public . 

T.V. monitoring systems have been installed in a large number 
of museums throughout the North American continent and, in 
particular, a system has been installed at the Edmonton Museum. 
This system was inspected by Mr. M. Torrance, Administrative 
Assistant at the Centennial Museum, and he reports that the 
system as used at the Edmonton Museum has many advantages, is 
economical, has provided positive security against loss and 
the reaction by the visiting public has been favourable . 


Cont'd. 
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CITY MANAGER'S & OTHER REPORTS (Cont'd) 


Finance Matters 
(November 5^ 19 76) 

The Council considered this report which contains ten 
clauses identified as follows: 

Fire Department Staffing 

West End Community Centre and Ice Rink - 19 76 
Budget Adjustments and Classification 
Recommendations 

West Health Unit Sub Office - 3998 Main Street 
Charter Amendments (1) Indemnification of Legal 
Expenses, Police Officers (2) Candidate Disquali- 
fication (3) Filing Statement 
Grandview Community Centre Funding 

Investment Matters ( Various Funds) September, 1976 
Increase in Fees - Tax Roll Searches 
Auto Towing Contract 

Grant to City of Vancouver Public Housing 
Corporation 

Revision of License Fees for 1977 

Fire Department Staffing 
(Clause 1) 

MOVED by Aid. Bird 

THAT the recommendations of the City Manager, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 

Clauses 2 & 3 . 

MOVED by Aid. Harcourt 

THAT the recommendations of the City Manager, as contained 
in clauses 2 and 3, be approved. 

- CARRIED UNANIMOUSLY 

Charter Amendments : 

1) Legal Expenses, Police Officers, 

2) Candidate Disqualification, 

3) Filing Statement. 

(Clause 4) 

MOVED by Aid. Bird 

THAT recommendations 'B' and 'C' of the Director of Legal 
Services, contained in this clause of the City Manager's report, 
be approved; 

FURTHER THAT the Director of Legal Services be instructed to 
seek the following Charter amendments: 

(i) The Charter presently provides for Council, in its 

discretion, to indemnify police officers for any legal 
expenses incurred as a result of any civil or criminal 
proceeding brought against them. 

The new Police Act provides for a new inquiry procedure 
which is almost as formal as a criminal proceeding and 
it is almost mandatory for the "accused" officer to 
obtain legal assistance. 

The Police Board has asked that this category of 
proceeding be added to the existing discretionary 
power held by Council. 

Cont 'd 


CI, 
CI, 


CI, 
CI, 
CI, 
CI. 
CI. 


1; 
2 ; 


CI. 3 
CI. 4 


CI. 10 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Finance Matters 
(November 5, 1976) (Cont'd) 

Charter Amendments : 
(Clause 4) (Cont'd) 


(ii) An amendment to Section 38(d) of the Charter to bring 

the disqualifications into line with the qualifications 
under Section 37 respecting electoral offices for Mayor 
and Aldermen. 

- CARRIED UNANIMOUSLY 


Grandview Community Centre Funding 
(Clause 5) 


MOVED by Aid. Volrich 

THAT recommendation (1) of the Director of Finance, as contained 
in this clause be approved; 

FURTHER THAT recommendation (2) of the Director of Finance 
be deferred until the results of the 1977-81 Five-Year Plan 
Plebiscite are known. 

- CARRIED UNANIMOUSLY 


Investment Matters (Various Funds) 
September 1976. 

(Clause 6) 

MOVED by Aid. Volrich 

THAT the recommendation of the 
this clause, be approved. 


City Manager, as contained in 

- CARRIED UNANIMOUSLY 


Clauses 7 and 8 . 

MOVED by Aid. Bird 

THAT the recommendations of the City Manager, as contained 
in clauses 7 and 8 of this report, be approved. 

- CARRIED UNANIMOUSLY 

Grant to City of Vancouver 
Public Housing Corporation 
(Clause 9) 

MOVED by Aid. Harcourt 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY. 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Finance Matters 
(November 5, 1976^ (Cont'd) 

Revision of License Fees for 1977. 
(Clause 10) 


MOVED by Aid. Kennedy 

THAT the recommendations of the city Manager, as contained 
in this clause, be approved. 

- (amended) 

MOVED by Aid. Rankin (in amendment) 

FURTHER THAT annual liquor premises license fees be increased 
by a minimum of $20.00 per category. 

- (lost) 

(Aid. Cowie, Kennedy, Sweeney, Volrich and the Mayor opposed) 

A tie-vote resulted and, therefore, the amendment was 
declared LOST. 

MOVED by Aid. Cowie (in amendment) 

FURTHER THAT annual liquor premises license fees be increased 
by a minimum of $10.00 per category. 

- CARRIED 

(Aid. Kennedy, Sweeney and Volrich opposed) 


MOVED by Aid. Harcourt 

THAT this clause in the Manager's report be deferred to the 
Standing Committee on Finance and Administration for consideration. 

- LOST 

(Aid. Bird, Boyce , Cowie, Kennedy, Marzari, Rankin, 
Sweeney and the Mayor opposed) 

The motion to defer having lost, the motion, as amended and 
reading as follows was put and CARRIED 

"THAT the recommendations of the City Manager, as contained 
in this clause, be approved; 

FURTHER THAT annual liquor premises license fees be 
increased by a minimum of $10.00 per category." 

(Aid. Harcourt and Sweeney opposed) 


Personnel Matters 
(November 5, 1976) 

Establishment of Additional 
Community Health Nurse I 
Positions, Health Department 
(Clause 1) 


MOVED by Aid. Marzari 

THAT the recommendation of the Medical Health Officer, 
contained in this report, be approved. 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 


Property Matters 
(November 5, 1976) 

The Council considered this report which contains four 
clauses identified as follows: 

Cl. 1: Lease of Portion of City-Owned Building - 

S/E Corner Granville and Broadway 
Cl. 2: Sale of Industrial Lot - S/S Powell between 

Salsbury and Victoria Drives 
Cl. 3: McLaren Electric Building, 1830 West 5th Avenue 

Lease of Portion on Main Floor 
Cl. 4: Lease Renewal - 475 Main Street 

Traffic Courts and Offices 


Clauses 1-4 inclusive . 

MOVED by Aid. Bird . 

THAT the recommendations of the City Manager, as contained m 
clauses 1, 2, 3 and 4 of this report, be approved. 

- CARRIED UNANIMOUSLY 


B. Manager's Report 

(November 2, 1976) 

Leasing Land for Non-Market Use . 

MOVED by Aid. Harcourt 

THAT the recommendation of the Director of Finance contained 
in this report be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt 

THAT the offer by the PENTA Co-operative Housing Association 
to lease the 0.95 acre site at 2nd and Wallace Streets, with the 
initial rents based on 8% of $177,900, be approved. 

- (deferred) 

MOVED by Aid. Boyce 

THAT the foregoing motion by Alderman Harcourt be deferred 
to the Standing Committee on Housing and Environment for further 
consideration and report back. 

- CARRIED UNANIMOUSLY 


C. Manager's Report 

(October 26, 1976) 

Program Budgeting for the 
City of Vancouver 

MOVED by Aid. Rankin 

THAT the recommendation of 
this clause, be approved. 


the City Manager, as contained in 

- CARRIED UNANIMOUSLY 
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CITY MANAGER ' S AND OTHER REPORTS (Cont'd) 

D. Manager's Report 

(October 27, 1976) 

Street Occupancy - 312 Main Street . 

MOVED by Aid. Rankin 

THAT the recommendation of the City Manager, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 


I. Report of Standing Committee 
on Finance & Administration, 
October 21, 1976 


The Council considered this report which contains five 
clauses identified as follows: 

CI. 1: Heritage Festival 

CI. 2: Canadian Music West - Grant Request 

CI. 3: Greater Vancouver Artist's Gallery Budget 

CI. 4: Theatre in the Park 

CI. 5: License Fee for Liveaboard Boats 

Clauses 1-5 inclusive 

MOVED by Aid. Sweeney 

THAT the recommendations of the Committee, as contained in 
clauses 1, 2, 3, 4 and 5 of this report, be approved. 

- CARRIED UNANIMOUSLY 
Clauses 2 and 4 were CARRIED BY THE REQUIRED MAJORITY. 


II. Report of Standing Committee 
on Community Services, 
October 21, 1976 

The Council considered this report which contains six 
clauses identified as follows: 

CI. 1: Liquor Permit Application - 633 Hornby Street 
CI. 2: SPARC of B.C. Grant Request - $5,160.00 
CI. 3: Charlford House Society for Women Grant 

Request - $2,000.00 
CI. 4: Billy Bishop Legion - Complaints re Hours 

of Operation 

CI. 5: Akali Singh Sikh Society - Request for Land 
CI. 6: New Central Hotel - Elevator Problem 

Clauses 1-4 and 6 inclusive 

MOVED by Aid. Rankin 

THAT the recommendations of the Committee as contained in 
clauses 1, 2 and 3, be approved, and clauses 4 and 6 be received 
for information. 

- CARRIED UNANIMOUSLY 
Clauses 2 and 3 were CARRIED BY THE REQUIRED MAJORITY 


cent ' d 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Report of Standing Committee on 
Community Services 
(October 21, 1976) (Cont'd.) 

Akali Singh Sikh Society - 
Request for Land. 
(Clause 5) 

MOVED by Aid. Rankin 

THAT recommendations 'A' and 'B ' of the Committee, as contained 
in this clause be approved after adding to the end of recommendation 
'B' : 

'and the Thunderbird Area Planning Committee be involved 
in the planning discussions ' . 

- CARRIED UNANIMOUSLY 

AMSlflDED"'" 

MOVED by Aid. Rankin see rAG-.fZ%. 

THAT the sale of this land to the Akali Singh Sikh Society 

be under the same conditions as those approved for St. Margaret's 
Church, with the exception that item (v) read as follows: 

'The date of sale being 120 days from the date of 
Council's approval of the sale, or the date of the 
rezoning of the property to allow construction of a 
temple, whichever is the sooner.' 

These conditions are: 

i) a price of lease agreement satisfactory to the City 
of Vancouver; 

ii) obtaining a development permit; 

iii) entering into agreement with respect to any necessary 
bulkheads and utility easements; 

iv) paying for the relocation and removal of utilities and 
services where required; 

v) the date of sale being 120 days from the date of Council's 
approval of the sale, or the date of the rezoning of the 
property to allow construction of a temple, whichever is 
the sooner ; 

vi) the purchaser or lessee satisfying himself of soil 
conditions before entering into an agreement with the City; 

vii) The Society entering into an agreement undertaking to 
comply with the City's existing policy for aid and/or 
subsidies to non-profit organizations as approved by 
Council on December 3, 1974. 

- CARRIED UNANIMOUSLY 


« 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 


III. Report of Standing Coiranittee 
on Planning and Development, 
October 21, 1976 

The Council considered this report which contains nine 
clauses identified as follows: 

CI. 1: Monthly Status of Rezoning Applications 
CI. 2: Demolition of Storage Tanks - Gulf Oil 

Canada Ltd., North Foot of Bute Street 
CI. 3: Informal Meeting on Overall Planning Program 
CI. 4: Preparation of a Design Concept for Area lOB 

False Creek City-owned Lands plus Western 

Outboard Property 
CI. 5: Planning Department Staff - Heritage Matters 
CI. 6(a): Further Information on Six Month Review of 

Central Area Development Control Process 
CI. 6(b): Six Month Review of Central Area Development 

Control Process 
CI. 7: False Creek Water and Waterfront 

CI. 8: Interpretation of City Council's Policy Regarding 
Commercial Development on the Water Area of False 
Creek 

Cl. 9: Development Permit Application - Townhouse 
Development - 3296 S.E. Marine Drive 


Clauses 1-4, 6(a), 7 & 8 inclusive 

MOVED by Aid. Kennedy 

THAT the recommendations of the Committee as contained in 
clauses 3, 4, 6(a) and 8 be approved, and clauses 1, 2 and 7 be 
received for information. 

- CARRIED UNANIMOUSLY 

Planning Department Staff - 
Heritage Matters 
(Clause 5) 

MOVED by Aid . Kennedy 

THAT the recommendation of the Committee, and the resolution 
of the Committee, as contained in this clause, be approved. 

- CARRIED UNANIMOUSLY 

Six Month Review of Central Area 
Development Control Process. 
(Clause 6(b)) 

MOVED by Aid. Kennedy 

THAT recommendations 'A' to 'Fj of the Committee, as contained 
in this clause, be approved; 

FURTHER THAT there be no appeal process to Council but that 
Council or appropriate Council Committee be advised of any major 
development or developments that are of major public concern. 

- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Report of Standing Committee on 
Planning and Development 
(October 21, 1976) 

D.P.A. for a Townhouse Development 
at 3296 S.E. Marine Drive. 
(Clause 9) 

MOVED by Aid. Harcourt 

THAT consideration of this clause be deferred, pending the 
hearing of a delegation from Mr. N. Pelman, as requested. 

- CARRIED UNANIMOUSLY 


At this point in the proceedings Council varied the 
Agenda to consider the following: 

Report of Standing Committee on 
Planning and Development 
(November 4, 1976) 

Preliminary Development Permit Application - 
Huntington East, 1905 Beach Avenue. 
(Clause 1) 


MOVED by Aid. Kennedy 

THAT the resolution of the Committee, as contained in this 
clause, be approved. 

- CARRIED UNANIMOUSLY 


Report of Standing Committee on 

Community Services 

(October 28, 1976) 

Project Step-Out Bus Transit and 
Tours for Senior Citizens. 
(Clause 4) 

MOVED by Aid. Rankin 

THAT the recommendations of the Committee, as contained in 
this clause, be approved. 

- CARRIED 

(Aid. Volrich opposed) 


The Council recessed at 6.15 p.m. to reconvene at 10.10 p.m., 
following the Special Council Meeting on Designation of 
Heritage Buildings, with the same members present, with the 
exception of Aldermen Boyce and Volrich. 
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IV. Report of Standing Committee 
on Housing and Environment, 
October 28, 1976 

The Council considered this report which contains six 
clauses identified as follows: 

CI. 1: Chairman's Progress Report 

CI. 2: Cheshire Homes Society of B.C. - Site 

for the Physically Handicapped 
CI. 3: Extension of Deadline for the B'nai B'rith 
Foundation and Netherlands Association to 
Purchase City-owned Land at the N/W Corner 
of Bute and Haro Streets 

Population Trends and Effects on School Enrollments 
Provincial Home Conversion Loan Program Extension 
Removal of Density Maximums - Municipal Incentive 
Grant Program 


CI. 4 
CI. 5 
CI. 6 


Clauses 1, 2, 3, 5 and 6 . 

MOVED by Aid. Harcourt 

THAT the recommendations of the Committee, as contained in 
clauses, 2, 3 and 6 be approved, and clauses 1 and 5 be received 
for information. 

- CARRIED UNANIMOUSLY 

Population Trends and Effects 
on School Enrolments. 
(Clause 4) 

The Council agreed to deal with each of the Committee's 
recommendations separately, as follows: 

MOVED by Aid. Harcourt 

THAT recommendation 'A' of the Committee, be approved. 

- CARRIED 

(Aid. Sweeney and the Mayor opposed) 

MOVED by Aid. Harcourt 

THAT recommendation 'B' of the Committee be approved. 

- (lost) 

(Aid. Bird, Kennedy, Sweeney and the Mayor opposed) 

A tie-vote resulted and, therefore, the motion was declared LOST 

MOVED by Aid. Harcourt 

TBIAT recommendation 'C of the Committee be approved. 

- CARRIED 

(Aid. Bird, Kennedy and the Mayor opposed) 

MOVED by Aid. Harcourt 

THAT the Manager's Report dated October 20, 1976, be received 
for information. 

- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

V. Report of Standing Committee 
on Community Services, 
October 28, 1976 


The Council considered this report which contains five 
clauses identified as follows: 

CI. 1: Marpole-Oakridge Area Council re Shannon 

Day Care Society 
CI. 2: Exterior Renovation of the Carnegie Library 

Building 

CI. 3: SPARC re Transportation for the Elderly and 
Disabled 

CI. 4: Project Step-Out Bus Transit and Tours for 

Senior Citizens 
Cl. 5: Request for Surplus Furniture and Equipment 

by Ray-Cam Co-operative Association 

Clauses 1, 2, 3 and 5 . 

MOVED by Aid. Rankin 

THAT the recommendations of the Committee, as contained in 
clauses 1, 2 and 3 be approved, and clause 5 be received for 
information. 

- CARRIED UNANIMOUSLY 
For Council action on clause 4 see page 19. 


RISE FROM COMMITTEE OF THE WHOLE 


MOVED by Aid. Harcourt 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Harcourt 
SECONDED by Aid. Rankin 

THAT the report of Committee of the Whole be adopted. 


- CARRIED UNANIMOUSLY 


BY-LAWS 


1. BY-LAW TO AMEND BY-LAW No. 3575, 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW. 

(2nd Avenue and Sasamat Street) 

MOVED by Aid. Bird 
SECONDED by Aid. Harcourt 

THAT the By-law be introduced and read a first time. 


- CARRIED UNANIMOUSLY 


The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 


There being no amendments, it was 


MOVED by Aid. Bird 
SECONDED by Aid. Harcourt 

THAT the By-law be given second and third readings and the 

Mayor and City Clerk be authorized to sign and seal the By-law. 


(Aid. Marzari and Sweeney excused 
from voting on this By-law) 


- CARRIED UNANIMOUSLY 


Board of Administration, September 25, 1970 (FINANCE - 6) 

Clause No. 5 (Cont'd.) 

The proposal to install a T.V. monitoring system was reviewed 
with manufacturers' representatives. Seven representatives 
submitted proposals which indicated installation costs ranging 
from a high of $78,000 to a low of $15,000. On the basis of 
these proposals, it is anticipated that a satisfactory moni- 
toring system could be installed for approximately $35,000. 
It has also been estimated that there would be an annual 
salary cost saving of approximately $35,000 per annum. 

The Assistant City Engineer - Electrical, has reviewed the 
proposal and supports the recoiranendation but advises that 
the work load of his Division is such that a consultant should 
be employed for the purpose of preparing specifications and 
drawings, calling for tenders, evaluating tenders and sub- 
mitting a recommendation as to the most suitable supplier, and 
subsequently supervise the installation of the system, make 
the final tests of the components and recommend acceptance. 

The Acting Director of Museums and the Comptroller of Accounts 
report that funds for payment of the consultant, up to a 
maximum of $5,000, can be made available from the Departmental 
Salaries Budget and, therefore, no additional funds are 
requested at this time. 

Recommendation 

It is recommended that: 

(a) The installation of a T.V. monitoring system in the 
Centennial Museum be approved. 

(b) A consultant be appointed to prepare specifications and 
drawings, call for tenders, and submit a report to the 
Board of Administration with a recommendation as to the 
most suitable supplier. 

(c) The consultant's recommendations be reported to Council 
and, if adopted, the consultant be authorized to supervise 
installation and recommend to the Director of Museums 
acceptance of the completed installation. 

(d) If the installation is completed, the consultant's costs 
be added to the installation costs, but if the tenders 
are not accepted or installation be not authorized, then 
the Board of Administration be authorized to approve 
payment of consultant's fees for work completed using 
funds available in the current Departmental Budget." 

The Business Manager of the Municipal and Regional Employees ' 
Union is aware of this report and has informed your Board that he 
wishes to appear as a delegation before Council on the matter. 

Your Board RECOMMENDS adoption of the above recommendations 
and submits the following names of consultants (recommended by the 
Assistant City Engineer - Electrical) for CONSIDERATION: 

(a) Hoyles Niblock Associates Limited 

(b) The Shearing Group 

(c) Saperstein and Associates Limited 

DELEGATION REQUEST - MUNICIPAL AND REGIONAL EMPLOYEES' UNION. 
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BY-LAWS (cont'd) 

2 . BY-LAW TO DIVERT TO OTHER PURPOSES 

CERTAIN AMOUNTS OF THE MONIES BORROWED 
FOR HOUSING UNDER BY-LAWS NUMBERED 4867, 
4817 and 4920 SO THAT IT OR A PORTION 
THEREOF MAY BE GRANTED TO THE CITY OF 
VANCOUVER PUBLIC HOUSING CORPORATION. 

MOVED by Aid. Rankin 
SECONDED by Aid. Harcourt 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 

The By-law was read a first time, and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Rankin 
SECONDED by Aid. Harcourt 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 


3 . BY-LAW TO AUTHORIZE THE ISSUE OF A 

DEBENTURE IN THE AMOUNT OF $170,473.79 
IN LAWFUL MONEY OF CANADA FOR THE 
OBJECTS SET OUT IN SCHEDULE "B " . 

MOVED by Aid. Sweeney 
SECONDED by Aid. Rankin 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 


MOVED by Aid. Sweeney 
SECONDED by Aid. Rankin 

THAT the By-law be given second and third readings and the 

Mayor and City Clerk be authorized to sign and seal the By-law. 


- CARRIED UNANIMOUSLY 
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MOTIONS 

A. Allocation of Lands for 
Lane Purposes 
(3505 East 27th Avenue) 

MOVED by Aid. Harcourt 
SECONDED by Aid. Rankin 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for lane purposes, the following described lands: 

1. East 5 feet of Lot 8, Block 2, Southwest \ of Section 51, 
Town of Hastings Suburban Lands, Plan 1525. 

(3505 East 27th Avenue) 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes. 

BE IT THEREFORE RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes, and declared to form and constitute portions of lane. 

- CARRIED UNANIMOUSLY 


B. Closure of Portion of Road and 

Subdivision with Adjacent Lands. 
(Millbank - False Creek) 

MOVED by Aid. Harcourt 
SECONDED by Aid. Rankin 
THAT WHEREAS 

1. The City of Vancouver is the owner of all the streets and 
lanes lying within the limits of the City of Vancouver; 

2. The building being constructed on Lot 5, False creek. 
Plan 16003 encroaches one inch on to the abutting road 
(Millbank) ; 

3. Lots 3 to 6 are to be resubdivided ; 

THEREFORE BE IT RESOLVED THAT all that portion of road 
dedicated by the deposit of plan 16003 lying southeasterly of 
a line drawn parallel to and 0.10 feet northwesterly from the 
north-westerly limit of Lot 5, False creek, plan 16003 and the 
extensions northeasterly and southwesterly thereof, the same as 
shown outlined red on plan certified correct by A. Burhoe, B.C.L.S., 
dated August 17th, 1976, and marginally numbered LF 7826, a print 
of which is attached hereto, be closed, stopped up and title taken 
thereto; and 

BE IT THEREFORE RESOLVED THAT the said portion of road now 
closed be subdivided with the adjacent lands. 


- CARRIED UNANIMOUSLY 
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MOTIONS (cont'd) 

C. Allocation of Lands for 
Lane Purposes. 

(5846 Dumfries) 

MOVED by Aid. Harcourt 
SECONDED by Aid. Rankin 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for lane purposes, the following described lands: 

1. East 2.5 feet of Lot 19, Block 1, District Lot 716, Plan 1615. 
(5846 Dumfries) 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes. 

BE IT THEREFORE RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes, and declared to form and constitute portions of lane. 

- CARRIED UNANIMOUSLY 

D. Allocation of Lands for 
Lane Purposes. 

(5854 Dumfries) 

MOVED by Aid . Harcourt 
SECONDED by Aid. Rankin 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for lane purposes, the following described lands: 

1. East 2.5 feet of Lot 20, Block 1, District Lot 716, Plan 1615 
(5854 Dumfries) 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes. 

BE IT THEREFORE RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes, and declared to form and constitute portions of lane. 

- CARRIED UNANIMOUSLY 

E . Allocation of Lands for 
Lane Purposes. 

(5819 Fleming Street) 

MOVED by Aid . Harcourt 
SECONDED by Aid. Rankin 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for lane purposes, the following described lands: 

1. West 2.5 feet of Lot 35, Block 1, District Lot 716, Plan 1615 

(5819 Fleming Street) 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes. 

BE IT THEREFORE RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes, and declared to form and constitute portions of 
lane . 

- CARRIED UNANIMOUSLY 
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NOTICE OF MOTION 

Notice was called on the following motion submitted by 
Alderman Cowie and Seconded by Aid. Volrich, and which was then 
recognized by the Chair: 

1 . 4584 West 1st Avenue . 

MOVED by Aid. Cowie, 
SECONDED by Aid. Volrich, 

THAT WHEREAS the Vancouver City Council passed the 
following motion at its meeting on October 19, 1976: 

"THAT the appropriate City officials be requested 
to issue to the owner of 4584 West 1st Avenue, a 
development permit and building permit that comply 
with the proposed roof-line modification illustrated 
on the sketch submitted by the owners on October 16, 
1975, subject to appropriate plans being submitted." 

AND WHEREAS the owner has indicated his unwillingness 
to comply with the conditions set out by Council in the 
above motion; 

AND WHEREAS the owner will not reconstruct the roof-line 
to Council's wishes at his cost; 

THEREFORE BE IT RESOLVED THAT Council rescind its above 
motion, allow the Board of Variance's permit refusal to stand 
and instruct the Director of Permits and Licenses to take 
legal action to ensure that the building is brought within 
the By-laws. 

- (Notice) 


The following Notices of Motion were submitted to Council 
and recognized by the Chair: 

2 . City Consultants: Tabulation 

MOVED by Aid. Kennedy 

THAT WHEREAS it is of importance to the City and to the 
professions that assignments originating in any department or 
agency under the political control, directly or indirectly, 
of City Council be equitably distributed; 

AND WHEREAS it would be useful to an incoming Council to 
have before it a tabulation of all commissions for work or 
services in the fields of planning, engineering, architecture 
or suchlike consultancy services; 

THEREFORE BE IT RESOLVED THAT a tabulation be prepared 
covering the years 1975 - 76 and updated at 6-month intervals. 
Such tabulation to give the amounts of contracts and all fees 
paid thereon. 

- (Notice) 
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NOTICE OF MOTION (Cont'd) 

3 . Change in Liquor Laws . 
MOVED by Aid, Rankin 

THAT WHEREAS there are strong indications that Attorney- 
General Garde Gardom will make a major announcement about liquor 
laws on November 1, allowing the sale of hard liquor in beer 
parlours ; 

AND WHEREAS beer parlour owners are gearing up for such a 
change in regulations by ordering automated liquor dispensing 
equipment; 

AND WHEREAS beer parlour owners and operators have shown 
that they cannot cope with the problems of intoxication, even 
while restricted to the sale of beer, cider and wine; 

AND WHEREAS, as a result of poor management by beer parlour 
owners and operators, the Vancouver Police Department spends over 
$350,000 of taxpayers' money per year picking up over 15,000 
intoxicated persons for their own protection; 

AND WHEREAS Health Minister McClelland has spoken out on 
combating alcoholism by increasing detox services, and 
Education Minister Mc Geer has raised ICBC rates and the fine 
for drunken driving to $2,000, to cut down on drunken driving, 
and Human Resources Minister Vander Zalm has expressed the concern 
of increased social service and welfare costs due in part to a 
high rate of alcoholism, and Attorney-General Garde Gardom has 
also expressed a need to cut down on alcoholism; 

THEREFORE BE IT RESOLVED THAT the Vancouver City Council 
strongly protest and oppose any change in regulation to allow 
the serving of hard liquor in beer parlours; 

AND FURTHER THAT the Vancouver City Council request the 
Attorney-General to, instead, request his fellow ministers, to 
pass legislation requiring the sale and serving of low 2% alcohol 
tap beer in beer parlours, along with regular beer, as a means of 
cutting down on alcoholism and providing a reasonable alternative 
to patrons who use beer parlours on a regular or irregular basis 
as social centres. 

- (Notice) 


ENQUIRIES AND OTHER MATTERS 

Meeting of Planning and Development 
Committee at the Old Hastings Mill. 


Alderman Kennedy 


extended an invitation to all 
Members of Council to attend the 
November 18, 1976 meeting of the 
Planning and Development committee 
at the Hastings Mill. The Native 
Daughters of B.C. have invited the 
Planning and Development Committee 
to meet at the Old Hastings Mill 
and to use the table used by the 
first City Council of Vancouver. 
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ENQUIRIES & OTHER MATTERS (Cont'd) 
Goods Movemement Study 

Alderman Marzari referred to the Goods Movement Study 

being prepared by the Engineering 
Department and stated she has been 
receiving enquiries from the public 
about it. 

The Alderman requested that the 
Engineer be instructed to circulate 
this study to all Members of Council, 
as soon as it is ready. The Mayor 
so directed. 


Request for Traffic Signals 

Alderman Rankin queried whether appeals of the 

decision of the City Engineer on 
requests for installation of traffic 
signals should be made direct to 
Council. The Mayor advised that 
all appeals of this nature should be 
made to Council. 


Report on Re-organization of 
City's Development and 
Planning Resources. 

Alderman Marzari enquired when the report on Reorgan- 

ization of City's Development and 
Planning Resources will be submitted 
to Council. The City Manager 
advised the report is in final draft 
form. It is expected it will be 
submitted to an 'In Camera' meeting 
of Council at the end of November. 


The Council adjourned at 10.30 p.m. 


The foregoing are Minutes of the Regular Council Meeting 

of November 9, 1976, adopted after amended on November 23, 1976. 
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Manager's Report, November 5, 1976 (WORKS - 1) 

WDRKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 

RECCTMENDATICNS ! 
1. Extension of Burrard Street Outfall 

The City Engineer reports as follows: 

"The City has a combined overflow outfall into Burrard Inlet at the north 
foot of Burrard Street. This outfall is on C.P.R. property and is covered by 
an agreement with the C.P.R. The C.P.R. is now planning to place rock fill in 
the area of this overflow necessitating an extension to the outfall pipe. Under 
the terms of the agreement, the City is responsible for the cost of this extension, 
which is estimated at $50,000. 

The City Engineer RECOMMENDS that $50,000 be appropriated from Sewers 
Capital Account 118/7906, 'Miscellaneous Unappropriated'." 

The City Manager RECOMMENDS that the foregoing be approved. 

2. Lane Vfest of Lincx)ln Street - 43rd to 45th Avenues 
The City Engineer reports as follows: 

"On September 28th, Council deferred consideration of the attached report 
to allow an opportunity for Alderman Harcourt and any other members of Council 
to examine the lane with the residents and the City Engineer. This follow-up 
report is a summary of that meeting which took place in this lane on Saturday, 
October 16th. The meeting was held on a Saturday so that as many of the 18 
residential properties as possible could be represented. 

Attending the on-site meeting were Aldermen Harcourt and Rankin, repre- 
sentatives from the Engineering Department, and five (5) local area representatives. 
One of the five residents was totally satisfied with the paved lane. Three (3) 
of the others would be satisfied if some modifications were made which would 
improve, in general, vehicular access to the private properties, and drainage. 
The fifth resident, Mr. Scott, could not be satisfied with the proposed modifica- 
tions. He wanted all or a major portion of the paved lane ripped out and redone, 
or he wanted no charges to be made by the City to the abutting residents for the 
existing paved lane. 

The Engineering Department believes that the requirements of Mr. Scott are 
unjustified although we propose to improve the lane drainage abutting his property, 
and we propose to provide a pedestrian step in the asphalt from the lane to this 
yard. 

We must emphasize that this construction work is in the low cost paving 
program which was commenced in 1972 and has proven to be a tremendous success. 
The lane work is essentially minor grading and installation of a thin layer of 
asphalt. If major lane reconstruction were necessary to meet every entrance, 
this would defeat the low cost paving concept, and would therefore result in 
substantially less lanes paved. 

Each year, requests to pave lanes exceed our ability to finance the City 
share of this work. Because of the low cost nature of this program, and because 
there are design difficulties in some lanes, we do remedial work in about 10% of 
the lanes annually, after the paving work is completed. Since the inception of 
this popular lane improvement program, no paved lanes have had to be ripped up 
and no local improvement charges have been deferred. To go along with the 
request of Mr. Scott would be very expensive and would set a costly precedent. 

It is RECOMMENDED that: 

(i) the lane modification work, as prepared by the Engineering Department, 
be carried out as expeditiously as possible at a cost of about $800. 

(ii) available funds in the Streets Maintenance Accounts be used to cover 
this work." 

The City Manager RECOMMENDS that the above report of the City Engineer be 
approved . 
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3. Tenders for District Mbrks Yard - 

Victoria Drive and Corrndssioner Street 

The City Engineer and the Director of Permits and Licenses report as follows: 

"On March 11, 1975, City Council approved a report from the City Manager 
which recommended the purchase of the Sterling Shipyard property for a future 
City Works Yard. Also, funds were allocated in the amount of $450,000 for the 
construction of the buildings for a District Yard on a portion of the site. 
Designs and estimates have been completed, a Development Permit has been issued, 
and tenders have been received for the construction of the buildings, piledriving, 
electrical, painting, fencing and landscaping. These tenders are within the 
estimated budget and a recommendation will be made to proceed with the works. 


Funds, in the amount of $56,000 were previously committed for preliminary 
works of clearing and grading, demolitions, sewer, drainage and related 
facilities. In addition to these preliminary works and the contract works, there 
are other works such as paving and concrete gravel bunker work which will be 
performed by City forces and service installations such as Hydro and gas and 
telephone connections which will be done by the appropriate authorities. 

The total of the works previously committed, the contract items and the 
works to be performed by others including City forces is $449,349, as follows: 


Preliminary Works $ 56,000 

Contract for buildings, piledriving, etc $222,207 

Contract for landscaping $ 16,750 

Site services and sundry works $154,392 

$449,349 


v*iich is within the aniount previously budgetted for these vorks. 

The City Architect reports that the drawings and specifications for the project 
were prepared and public tenders were requested separately for: 

(a) Building Contract 

(b) Landscape Contract 

The following tenders were received for the building contract: 


Wales McLelland Construction Co. Ltd $222.207 

Manson Bros. Construction Ltd $229,344 

Clear span Shop land & Company $230,083 

Lickley Johnson Palmer Construction Ltd $234,978 

Allan & Viner Construction Ltd $245,980 

M.G. Builders (1971) Ltd $259,600 


All tenders were accompanied by the required Bid Bond and it is in order to 
award the contract to the low bidder (underlined) . 


The following tenders were received for the landscape contract: 


Maplewood Landscape Ltd $ 16,750 

Johnsen Landscape Ltd.... $ 17,232 

Tom Dlnesen Landscape Ltd $ 20,347 

Warrington Landscape Co. Ltd $ 21,030 

K. Moscone Bros $ 21,500 

Jeckway Landscaping Ltd $ 24,478 


All tenders were accompanied by the required Bid Bond or certified cheque 
and it is in order to award the contract to the low bidder (underlined) . 


The Director of Finance advises that if Council approves the recommenda- 
tions of this report, funds are available in account 152/7902 (Provision for 
Construction - N.E. District Yard). 

It is RECOMMENDED that Council: 

(i) Accept and award the building contract to the low tender of $222,207 sub- 
mitted by Wales McLelland Construction Co. Ltd. 

(ii) Accept and award the landscaping contract to the low tender of $16,750 
submitted by Maplewood Landscape Ltd. 

Both contracts to be to the satisfaction of the Director of Legal Services. 
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Clause 3 Cont'd 

(iii) Authorize work to proceed and allocate funds totalling $449,349 as out- 
lined in the foregoing estimate; the detail appropriations to be set up 
by the Comptroller of Budgets and the City Engineer. 

(iv) Approve the return of Bid Bonds to the unsuccessful bidders." 


The City Manager RECOMMENDS that the foregoing reccitmen3ations of the City 
Engineer and the Director of Permits & Licenses be approved. 


4. Tender No. 29-76-13 - Mercury Vapour and Metal Halide 
Street Lighting Luminaires 

Tenders for the above were opened by the City Manager on September 7, 1976, 
and referred to the City Engineer and Purchasing Agent for report. The 
officials concerned report as follows:- 

"Funds for all purchases are provided in the Street Lighting Capital Budget. 

The 7% Provincial S. S. Tax is in addition to all prices shown in this report. 

Local Content claims were made by McGraw-Edison (37%) and Canadian Westinghouse 
(25%). However, considering that all Luminaires offered are manufactured in 
Eastern Canada, and all bidders maintain local warehousing and staff, it is 
our opinion that local content should not be a consideration in this tender. 
Therefore, the prices shown in this report do not reflect any local content 
adjustment. 

Four bids were received and a condensed tabulation, based on estimated require- 
ments for a one year period, is as follows:- 


Powerlite Devices Ltd. have requested their bid be withdrawn because of a 
pricing error. 

We RECOMMEND acceptance of the next low bid submitted by Westinghouse Canada Ltd. 

for a two year period, at an estimated cost of $115,352.00 per year." 


The City Manager REXXMyENDS that the recommendation of the Purchasing Agent and 
City Engineer be approved, subject to a contract satisfactory to the Director of 
Legal Services. 


Power lite Devices Ltd. 

Westinghouse Canada Ltd. 

McGraw-Edison 

Canadian General Electric 


$110,077.00 
$115,352.00 
$117,510.00 
$172,125.00 


f£)R COUHCHilCTIONSEE PAGE.(^..3.2b^, 


I1J■JJ^ 

A-2 

MANAGER'S REPORT, November 5, 1976 (SOCIAL - 1) 

SOCIAL SERVICE AND HEALTH MATTERS 

RECOMMENDATION 
1. Knight Clinic 

The Medical Health Officer reports as follows: 

"The Standing Committee on Community Service on June 15, 1976, reported 
my recommendation for more youth clinic service to cope with venereal disease, 
birth control, etc. At that time i recommended a weekly evening clinic at each 
of the City's five health units and also indicated the possibility of 10% funding 
from Provincial sources. 

It has been possible to negotiate the first such unit-based clinic 
according to the following terms: 

1. The location is to be in South Vancouver at 6A05 Knight Street (South Health 
Unit); 

2. 'Knight Clinic' would carry out an evening clinical/educational program 
from 4:30-8:00 p.m., Monday evenings, commencing November 1, 1976; 

3. There will be no patient charge but prescribed drugs will be the patient's 
respons i bi 1 i ty . 

The following financial terms have been agreed to by the Senior 
Provincial Health Department staff: 

1. Clinical furnishing, equipment and medical supplies will be provided by the 
Provincial government; 

2. Salaries will be supported as follows: 

Cost Per Recovery Net Cost to City 

Clinic Session From Province Per Clinic Session 

Medical Health 

Officer I $ 9^.00 $ 84.00 $10.00 

Communi ty 
Health Nurse I 

(1975 rates) 35.00 30.00 5.00 

Health Service 

Office Assistant 23.00 20.00 3.00 

Nutritionist 23.00 20.00 3.00 

Counsellor 23-00 20.00 3.00 


Total: $198.00 $174.00 $24.00 

The total cost for period November 1 - December 31, 1976 is $1,584.00; 
recovery from the Province is $1,392.00 and the net cost to the City is $192.00. 

The total cost for peri od. January 1 - December 31, 1977 is $9,108.00; 
recovery from the Province is $8,004.00, and net cost to the City is $1,104.00. 

These recoveries will be minimum for 1977 and may be increased in the 
new Provincial fiscal year, although there is no guarantee. 


Continued on Page 2 . 
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Board of Administration, Septeiiiber 25, 1970 (FINANCE - 7) 

RE COMMENDAT I ON 

6 . Amalgamation of Roads and Pavements 

Operations Branches, Engineering Department. 

The City Engineer reports as follows: 

"For many years the streets of Vancouver have been developed 
and maintained by two Operations Branches . These are the 
Roads Operations Branch and the Pavements Operations Branch. 
The low- cost curbed roadway program introduced 7 years ago 
has produced a gradual change in the work required on City 
streets. 1969 statistics showed approximately 600 miles of 
streets and 40 miles of lanes are now improved while 200 miles 
of streets and 350 miles of lanes have temporary- type improve- 
ments. A low-cost lane paving program presently under review 
could, along with the street paving program, rapidly reduce 
mileage of temporary- type surfaces. Therefore, the point has 
now been reached where there is a need for the reappraisal of 
the functions of these two Branches. 

PRESENT FUNCTIONS 

(a) Roads Operations Branch 

When the Roads Operations Branch was formed its primary 
function in a young City was the opening up, construction 
and maintenance of new roads and lanes through virgin 
land. This work consisted of clearing the land, grading, 
provision of adequate roadbed and gravel surface, and 
provision of culverts and ditches for drainage. Over the 
years the travelled portion of most of these roads has been 
treated with a temporary asphaltic or macadam type surface. 
We refer to this temporary type of road as 'unimproved'. 

It provided minimum standards for opening new subdivisions. 
Approximately 200 miles of this type of unimproved road 
are still in existence in the City and their maintenance 
is now the prime function of this Branch. The recently 
implemented Subdivision Control By-law calls for paved and 
curbed improvement of all streets in new subdivisions. 

Programs of street improvement in recent years, particularly 
the 'low-cost' paving program have resulted in a progressive 
reduction of the miles of unimproved roads and consequently 
the workload of this Branch. 

With the development of the last large unopened area in the 
S.E. Sector of the City, the services of this Branch in the 
opening of new roads will be largely eliminated. 

(b) Pavements Operations Branch 

This Branch is responsible for the maintenance of all City 
surface structures such as bridges, retaining walls, bulk- 
heads, permanent pavements, curbs and concrete sidewalks. 
It constructs some of these facilities, but most of the 
permanent paving and curb work and construction of all 
major bridges in the City has been by contract. 

. . . Cont'd. 
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(SOCIAL - 2) 


Clause No. 1 Continued 


Your Medical Health Officer recommends that: 

A. The City of Vancouver provide space, utilities and maintenance 
for Knight CI inic; 

B. The sum of $1,584.00 be funded to staff the once weekly clinic 
with a Medical Health Officer I, Community Health Nurse I, 
Health Service Office Assistant, Nutritionist, and Counsellor 
for the period November 1, 1976 to December 31, 1976, with 
$1,392 to be recovered from the Provincial Government, and 
that the program continue in 1977 at a net cost to the City 

of $1,104. 


The Acting Comptroller of Budgets advises that if the foregoing 
report is approved, funds will be available from Contingency Reserve for 
the City's share of the cost ($192), in 1976. " 


The City Manager RECOMMENDS that the foregoing report of the Medical Health 
Officer be submitted for Council's approval. 
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Manager's Report, November 5, 1976 (BUILDING - 1) 

BUILDING & PLANNING MATTERS 

RECOMMENDATION 

1. Strata Title Application - Conversion 
1820 Bayswater 

The Director of Planning reports as follows: 

"An application has been received from Wolfgang Schwegler 
(lawyer) on behalf of the 15 'tenants in common" to 
convert the (five) buildings, containing 12 dwelling 
units to Strata Title Ownership. 

See appendix 'A' for site plan. 

The applicant has submitted the following information: 

1. Strata Plans 

2. Declarations from the 15 owners of the 
buildings that they occupy their respective 
suites and support the application for 
conversion. There are no rental tenants 

in this building. 

3. Declaration from Franklin Allen M.R.A.I.C. 
that the buildings are of reasonable 
quality for their age. 

Further to the condition of the said buildings the City 
Building Inspector reports as follows: 

'Extensive alterations are being carried out 
at the above address as per approved plans and 
Building Permit No. 78342. Routine inspection 
was made on July 7, 1976 and procedures of work 
was discussed at some length, as to required 
construction of separation walls, with Mr. 
George Hughes (Project Manager). Rotted joists 
are presently being replaced and general 
construction is still in the very early stages. 
It is the intention of the owners to bring all 
the buildings up to City Bylaw requirements and 
the buildings are so constructed to make this 
possible. Owner is quite conversant with the 
current bylaws and shows every indication of 
carrying out the work in a proper manner. 
Inspections will be carried out on a continuous 
basis. ' 

Further to the occupancy of the said buildings the Director of 
Social Planning reports as follows: 

'The Council resolution (March 11, 1976), on 
strata title conversions reads: 

'That where more than 10^ of the tenants object 
to a conversion, it not be permitted. ' 

In view of the existing support for the 
application by the present owner/occupants 
no interviews are necessary. ' 


Cont'd 


Manager's Report, November 5, 1976 
Clause #1 continued: 


(BUILDING - 2) 


Since the existing buildings have been purchased by the 
present occupants, the Director of Planning with the 
concurrance of the Director of Permits and Licences and 
the Director of Social Planning recommends that: 

This application be approved, thereby permitting 
the conversion of these premises to Strata Title 
ownership. " 

The City Manager RECOMMENDS that the recommendation of the 
Director of Planning be approved. 


2. Development Permit Application #71318 
3200 East 54th Avenue (Champlain Mall) 

The Director of Planning reports as follows: 

"Gerard Wagner, Architect, on behalf of the Hudson's Bay Company, has 
filed Development Permit Application #71318 for the construction of 
a 2800 sq. ft. addition to the food retail store, located in the south 
westerly portion of the building. 

Location : South east corner of 54th Avenue and Kerr Street (Champlain 
Mall Shopping Centre). 

Explanation : The proposed addition to the food retail store would have 
an area of 2800 sq. ft. and would be located within the perimeter of 
the existing building, in an area now designated for off-street loading 
facilities. 

HISTORY 

»n April 20, 1971, City Council passed By-law No. 4550, permitting the 
rezoninq of the site to CD-I. 

Among the uses permitted were retail establishments, including large 
supermarkets . 

Gross floor area: The floor space ratio was limited to 0.25 (including 
the total area of all floors of all buildings, including malls, except 
for areas used for narking purposes and cellars, used for ancillary 
storage and heating). 

On August 15, 1974, the applicant filed Development Permit Application 
#67892 requesting permission to use a portion of the existing basement 
as offices and child-minding area and to relax the maximum permitted 
floor space ratio. 

On August 20, 1975, the applicant filed Development Permit Application 
#71318, requesting permission to construct an addition to the existing 
retail (supermarket) store and to further relax the maximum permitted 
floor space ratio from 0.25 to 0.267. 

Because the proposed floor space ratio exceeded that previously approved 
by Council's Resolution, the matter was referred to Council. 

Subsequently, Council on December 9, 1975, approved the Development Permit 
Applications, subject to conditions, which included: 

'Prior to the issuance of the development permit, an agreement 
is to be first registered by the owners of the development to 
the satisfaction of the Director of Planning and the Director 
of Legal Services, under Section 24(A) of the Land Registry Act, 
for the provision and maintenance of the child-minding service.' 
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PRESENT SITUATION 

The applicant has now withdrawn Development Permit Application #67892, 
deleting his request for permission to use a portion of the basement 
for offices and child-minding service. 

The development as now proposed ( e.g addition to the retail supermarket 
only) would increase the floor space ratio to 0.255 (174,834 sq. ft.). 

The application was considered by the Director of Planning on October 18, 
1976, who recommends that the application be approved, thereby permitting 
the construction of an addition to the existing food retail store in an 
area, now used as off-street loading/unloading facilities (2800 sq. ft.) 
subject to the provision of the required off-street parking facilities 
and subject to City Council's approval to permit a floor space ratio of 
0.255 instead of 0.25. " 


The City Manager RECOMMENDS that the recommendation of the 
Director of Planning be approved. 


CONSIDERATION 

3. Liquor Permit Application - 
700 Dunsmuir Street 


ADDRESS: 700 Dunsmuir Street 

Development Permit Application #75744 
("The Elephant and Castle") 

APPLICANT: Mr. George Pitman 

3846 Brandon Street, Burnaby (Tel: 434-0561) 
for: Elephant and Castle Restaurant 

The Director of Planning reports as follows: 

"The above noted development permit application has been filed to use 
a portion of the main floor of the existing building as a cocktail 
lounge. 

This development is situated in Block 42 bounded by Granville, Dunsmuir, 
Seymour and Georgia Streets in the Downtown District. 

The proposed lounge development will provide an assembly area of 
approximately 570 sq. ft. and a maximum seating capacity of 35 persons. 

The Director of Planning approved this application subject to the 
condition that prior to the issuance of the development permit: 

'This request is referred to the Council Committee on new 
liquor outlets for consideration and necessary action.' " 

As there is no Community Services Committee meeting scheduled 
for the weeks of November 1 or 8, 19 76, this report is 
submitted directly to Council. 

The City Manager submits the foregoing report for the 
CONSIDERATION of City Council. 


DELEGATION REQUEST THIS DAY: Mr. D. Murphy. 
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RECOMMENDATION 

4 . Rezoning Application - 3124 Vine Street 

The Director of Planning reports as follows: 

" An application has been received from Mr. Roberto E. Abraham for 
G.A.M.A. Enterprises, requesting an amendment to the Zoning and 
Development By-Law No. 3575 whereby the above-mentioned property 
be rezoned from (RS-2) One-Family Dwelling District to (CD-l) 
Comprehensive Development District for the purpose of: 

'Erecting a building, as a demonstration project, 
comprising of four dwelling units with ground 
access based on plans prepared by Janos Horvath, 
Architect. The undersigned is willing to market 
these dwelling units in accordance with the A.H.O.P. 
Program, for a sum not exceeding $47,000.00 each.' 

SITE DESCRIPTION 

The site is located on the Southeast corner of West 15th Avenue at 
Vine Street. The rectangular site measures 50 feet along West 15th 
Avenue and 125 feet along Vine Street, giving a total site area of 
6,250 square feet. (See Appendix A.) 

The site is zoned (RS-2) One-Family Dwelling District and developed 
with a one and one-half storey plus basement single family dwelling 
located at the rear of the site. The lands to the North and East 
are zoned (RS-2) One-Family Dwelling District and developed as such. 
The lands to the South and West are zoned and developed as an (RS-l) 
One-Family Dwelling District. 

BACKGROUND 


Mr. Horvath' s proposal was reviewed by the Greater Vancouver 
Regional District in conjunction with its Compact Housing 
Demonstration Projects Program. The architect had hoped that 
his project would be completed in time for viewing by delegates 
to HABITAT: The United Nations Conference on Human Settlements. 
As Mr. Horvath was not prepared to commence construction immediately, 
his proposal was not accepted as a Compact Housing Demonstration 
Project although it was felt that the concept had some merit. 

Mr. Horvath has been discussing his proposed four-plex for this site 
since February 1975 when discussions began with the Kitsilano Area 
Planner. In April 1975 the Kitsilano Citizens Planning Committee 
encouraged Mr. Horvath to try to obtain the required rezoning to 
permit development. No formal action was taken at this time. 

During; the fall of 1975 meetings were held by the Kitsilano Area 
Planner with groups of residents in all the (RT-2) Two-Family 
Dwelling District and (RS-2) One-Family Dwelling District areas in 
Kitsilano. As a result of these meetings, held to discuss the form 
of development for the area, a draft plan has been developed for 
the conversion areas. 
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The current rezoning application is in the draft plan area referred to 
as Conversion Area No. 1. The committee of residents in this area 
recommended that no tovmhouses or apartments be permitted in the 
(RS-2) One- Family Dwelling District area West of Arbutus Street. 
The Kitsilano Citizens Planning Committee and the Area Planner agreed 
with this recommendation and included it as a policy recommendation 
in the draft plan for Conversion Area No. 1. The main reason for 
this recommendation is that this area has a primarily single family 
character with many smaller single family homes on small lots and 
a lower number of conversions and duplexes than exists in the 
(RT-2) Two-Family Dwelling District conversion areas. 

The draft Plans for conversion areas in Kitsilano have not been 
dealt with by Council to date but will be presented before the end 
of this year. 

On August 24 J 1976 Council, when dealing with a task force report on 
townhouse development, resolved that: 

' Development Permit Applications for townhouse development 
in RS-2 zones not be approved until these areas are analysed 
in conjunction with the pending Planning Department's study 
on low density multiple housing in (RS-1) areas.' 

The proposed rezoning now under consideration, if approved, would 
contradict City Council's resolution. 


PROPOSED DEVELOPMENT: 


Drawings submitted by the applicant indicate a proposed three-storey 
4 dwelling unit building to be constructed on the site. 

CALCULATIONS (Submitted by the Architect) 

Proposed Floor Space: 5*788 square feet 

Floor Space Ratio: 0.925 
Site Coverage: 44/? 


Building Area: 
Parking Area: 
Parking: 


2,056 square feet 
704 square feet 
1 space per unit 
(surface parking) 


URBAN DESIGN PANEL 


The Urban Design Panel considered the application on September 27* 1976 
and reported as follows: 

'The Panel found this proposal unusual and interesting. 
The Central common stair provided access to each (and 
every) floor of the three storey townhouse typeunits. 
Because of the spiral effect of the central stair, the 
floors of each of the units are at different levels. 
However, the Panel considered this type of development 
inappropriate for this neighbourhood which consists 
predominantly of single family dwellings and conversions. 

Recommendation: That the rezoning be not approved as this 
type of development would be inappropriate in scale for 
the neighbourhood. ' 


ANALYSIS.. 


The applicant was informed, prior to the submission of his application, 
that neither the Kitsilano Local Area Planner nor the Zoning Division 
would support the proposed use. The proposed use is inappropriate for 
this area as it would permit development which is of a higher density 
in an area which is zoned and developed as an (rS-2) One-Family 
Dwelling District. 
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This has been further represented by groups of residents in the area 
and incorporated as a policy recommendation in the draft conversion 
plan for this area in Kitsilano, 

The Urban Design Panel has expressed concern with the scale of the 
proposed form of development given the existing nature of the 
neighbourhood. 

The Vancouver City Planning Commission when considering the application 
on October 6, 1976, concurred with the recommendation of the Director 
of Planning, 

RECOMMENDATION ; The Director of Planning recommends that the application 
be not approved. " 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Director of Planning be approved. 


DELEGATION REQUEST: Mr, J. Horvath. 


CONSIDERATION 


5. Non-Market Enclaves: Phase I, Champlain Heights 
The Interim Project Manager reports as follows: 

Champlain Heights, Phase I includes four designated 'non-market' 
enclaves : 


Enclave 
14 

15 

IG 

19 
TOTALS 


No. of Units 
244 

115 
66 
105 


530 


Acres 
3.59 

5.75 

3.99 

8.75 
22.08 


Units/Acre 
68 

20 

16.5 

12 


Type of housing 

seniors & personal 
care 

family rental 

family co-op 

family 


It is intended that these enclaves be developed to accommodate low 
and moderate income people under a variety of N.H.A. programs. The 
purpose of this report is to recommend allocation of these enclaves 
to specific groups. 


BACKGROUND 

Since the time that Champlain Heights was first discussed as a de- 
velopment accommodating a range of incomes, a number of 'non-market' 
sponsors have contacted the City expressing an interest in this area. 

Now that Lhe Champlain Heights development is proceeding, allocation 
of the enclaves is necessary. In August, 1976, the Interim Project 
Manager contacted all the groups who had expressed an interest in 
this project — a meeting was held in September to explain our present 
position and to request those groups still interested to formalize 
their intentions by way of a written brief. The following groups 
responded: 
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Enclave 14: 1. Netherlands Association/B ' nai B'rith 

2. Society of Royal Arch Masons 

3. Japanese Canadian Society 

4. Vancouver Fire Fighters Union (Local 18) 

Enclave 15: 1. Adolph Ingre and John Gordon 

(Assisted Rental Plan proposal) . 

Enclave 18: 1. La Petite Maison (Par Value Co-op). 

Enclave 19: 1. G.V.R.D. Non-Profit Housing Corporation 

(family rental) . 


Other groups which expressed an interest included The Canadian Self 
Help Housing Association and Richard Henriquez, Architect (shell 
house proposal.) 


CONCLUSIONS 

Staff have reviewed the various briefs and reached the following 
conclusions : 

1. Assisted Rental proposals and Assisted Home Ownership 

proposals will not be considered eligible for non-market 
enclaves. The reason for this being, in the case of ARP, 
a minimum of 75% of the units are not subsidized, and 
in the case of AHOP, the first purchaser derives all the 
benefits, as there are no controls on resale prices of 
AHOP units. 


2. Building Co-operatives (as opposed to 'par value' co-ops 
funded by C.M.H.C under Section 34-18 of the National 
Housing Act) will not be considered eligible for non- 
market enclaves for the same reasons as stated in '1' 
above, regarding AHOP. 

Staff considered the following criteria when examining the sub- 
missions : 


1. credibility and reputation of the group. 

2. previous experience in general area of housing. 

3. population base that is to be served. 

4. management capability. 

5. financial support. 


The conclusions reached were: 
Enclave 14 

- a combined development of approximately 100 units of self- 
contained senior citizen accommodation and 150 units of per- 
sonal care. The project to be sponsored by the Society of 
Royal Arch Masons and the Japanese Canadian Association. 

Staff were of the opinion that the Netherlands Association/ 
B'nai/B'rith were already involved in two major projects in 
Vancouver (Haro Park Site and False Creek Phase I) and that 
other groups should be given an opportunity. The Royal Arch 
Masons and the Japanese Canadian Society have experience and 
expertise in this field and a joint venture between these two 
groups is therefore recommended. 


Enclave 15 

- that an ARP proposal not be considered for this enclave for 
reasons cited earlier, and that Enclave #15 be left unallo- 
cated at this time. This decision is based on the rationale 
that a worthwhile group may have been overlooked through this 
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process. With Enclave #15 undesignated, the City would be 
in a position to consider other groups or to advertise for 
additional sponsors in Phase I. (It is noted that Phase II 
has four non-market enclaves (excluding 9, 10 and 11) which 
will accommodate 412 units) . 


Enclave 18 

- that La Petite Maison Co-operative Housing Association be 
allocated Enclave #18. This society has been established 
for several years and has already received start-up funds 
from C.M.H.C. This is a par value co-op and would be similar 
to De Cosmos and Kanata Village Co-operatives. 

Enclave 19 

- that Enclave #19 be allocated to the Greater Vancouver Non- 
profit Housing Corporation. This group has an established 
record in housing, they have the staff and also the funds to 
develop this site for family rental housing. 


Both the Self Help Housing Association and the 'shell house' 
concept were considered to be innovative projects worthy of 
further attention; however, neither were considered to serve 
a low income group on a continuing basis. 


PROGRAM 

C.M.H.C. and the Provincial Department of Housing have been kept 
advised of the City's intentions with respect to Areas E & F. Sub- 
ject to Council approving the recommendations in this report, staff 
will work together with the various sponsor groups, C.M.H.C. and 
the Province to expedite this housing. 

The City has not yet set a land value for the non-market enclaves, 
although a decision has been made that the land will be leased. 
Following preliminary meetings with the City, the groups and the 
funding agencies, a report regarding detailed terms and conditions 
of the leases will be submitted for Council's consideration. 


The Interim Project Manager RECOMMENDS that: 

A. Enclave 14 be allocated to the Society of Royal Arch 
Masons and the Japanese Canadian Society. 

B. Enclave 18 be allocated to La Petite Maison Co-operative 
Housing Association. 

C. Enclave 19 be allocated to the G.V.R.D. Non-Profit Housing 
Corporation. 

D. The above allocations be subject to the City, the sponsors 
and the senior levels of government agreeing to satisfac- 
tory terms for the land leases. Following these discussions, 
the Director of Finance will submit a reiport for Council's 
consideration, detailing terms and conditions of the 

leases . " 

The City Manager submits the foregoing report for the CONSIDERATION 
of Council. 


FOR COUNCIL ACTION SEE PAGgf^K^QO^S^^ 
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1. Fire Department Staffing 

Hie Fire Chief reports as follows: 

"On April 18, 1975, City Council approved the recommendation of the City 
Manager that a Clerk III position be established in the Fire Department 
for six (6) months to alleviate the workload brought on by the pre- 
liminary agreement with the Vancouver Firefighters' Union. 

On September 1975, after examination of the workload by the Administra- 
tive Analyst, this position was extended for a further twelve (12) 
months because: 

A. The additional and continuous workload in the Payroll 
Section has increased significantly due to the more complex 
conditions in the final Agreement. 

B. The Director of Finance will be investigating the salary 
payroll systems throughout the City early in 1976. This 
investigation would result in organizational and staff 
changes in all payroll sections. 

C. The workload in the Quartermaster/Purchasing Section has 
also increased as a result of the new Union Agreement. 

The Fire Chief now reports that authorization for the temporary Clerk 
III position expires October 31, 1976, and no reduction in the work- 
load has occurred since the additional position was created. In 
addition, the 1976 Agreement with the Firefighters' Union will soon 
be reached, adding to the workload of the Fire Department Administra- 
tive Division. 

Throughout the eighteen (18) months of having the temporary Clerk III 
position however, duties between existing office personnel have been 
rearranged to utilize the additional personnel and the Fire Chief 
finds with reorganization of clerical duties, this temporary position, 
if made permanent, could realistically be reduced in classification to 
the level of Clerk Stenographer III. This classification would be more 
beneficial to the Fire Department clerical section and also provide the 
capability of stenographic work for the Fire Chief which is now not 
available . 

The duties and responsibilities proposed for the position have been re- 
viewed by the Director of Personnel Services who confirms that Clerk 
Stenographer III is the proper classification. The V.M.R.E.U. have re- 
ceived a copy of this report. 

The Fire Chief recommends: 

A. The temporary Clerk III position in the Fire Department 
Administrative Division be abolished effective November 1, 1976 

B. A permanent Clerk Stenographer III position be established in 
the Fire Department Administration Division effective November 
1, 1976. 
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(b) Pavements Operations Branch (cont'd.) 

The curbing and paving of streets producing 'improved' 
streets, has increased considerably in recent years 
thereby increasing the maintenance workload of this Branch. 

PROPOSED AMALGAMATION 

Some form of reorganization of these two Branches is necessary 
to best satisfy the present day needs of the City. After 
consideration of alternative organizational possibilities to 
replace that existing, it is apparent that an amalgamation of 
the two present branches into one Streets and Structures 
Operations Branch would be the most suitable. 

A single Branch would provide specialized crews where needed 
to supplement routine maintenance work, while retaining in- 
ternal flexibility to utilize equipment and manpower most 
effectively in accordance with work programs, maintenance 
requirements and season of the year. The labour and equipment 
force could be concentrated on specialized maintenance work in 
the mid months of the year at which time this type of work is 
performed most efficiently, while routine maintenace work not 
so dependent on the weather for efficiency, could be performed 
in the winter months . 

It is proposed that this Branch be placed under the control of 
one Superintendent reporting to the Assistant City Engineer, 
Streets and Structures Division. The recent retirement of Mr. 
C. Myers, the Roads Superintendent, provides an opportunity to 
eliminate one existing Superintendent position. The organiza- 
tion of this Branch would be as outlined in the organization 
chart which is circulated. 

The only change in staffing is from General Foreman upwards. 
This is shown below: 

Position Existing Proposed 

Superintendent IV 2 1 (one of the Superintendent 

I V s has recently retired) 

Superintendent II 2 3 

General Foremen 2 1 General Foremen are 

eligible for promotion to 
Superintendent positions 


Total 6 5 

These changes would result in a reduction in salary cost 
ranging from about $1,000 to $1,100 per month on the current 
salary scale, depending on the salary steps of the employees 
involved . 

This amalgamation would produce very little change in the 
present working conditions of those employed in the two branches. 
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Cost to the City in 19 76 would be: 

Clerk Steno III (mid range) for 3 months $ 2,622 

Fringe Benefits @ 12% 314 

Non Recurring Costs: 1 Electric Typewriter 990 

Desk and Chair 412 

Total Estimated Cost in 1976 $ 4,338 

Annual recurring cost (1976 rate) $11,750." 

The Acting Comptroller of Budgets advises that if this report is 
approved, funding will be provided from Contingency Reserve. 

The City Manager notes that the cost of the proposed permanent 
position is $l,600/year less than the present temporary position 
and RECOMMENDS approval of the Fire Chief's recommendations. 


2. West End Cormiunity Centre and Ice Rink - 1976 Budget 
Mjustnients cmd Classification Reconnendaticais 

The Superintendent of Parks and Recreation reports as follows: 

"On December 16, 1975, City Council approved an operating budget for the West End 
Community Centre and Ice Rink. The facility has been in full operation since 
May and our experience during this period of time has indicated that a number of 
adjustments to the current budget are required. 

Program Operating Budget 

The 1976 budget for the facility included an expenditure appropriation of $20,000.00, 
with budgeted revenue of $15,000.00, for a net cost to the City of $5,000.00. 
However, as of July 30, 1976, there were expenditures of $26,052.00, and revenues 
of only $15,160.00 so that, at that date, the net City cost was $10,892.00 for a 
deficit of $5,892.00. 

The original program operation budget was developed with the expectation that a 
joint-use agreement with the Board of Education would eliminate the need to rent 
school facilities. To date such an agreement does not appear feasible. Included 
in the expenditures to July 30th, is an amount of $4,900.00 for school rentals, 
which was not provided for in the 1976 estimates for the centre. 

In order to continue to operate the program at the West End Community Centre and 
Ice Rink, adjustments to the 1976 Program Operating Budget are required. The 
projected expenses and revenues from July 30th to December 31, 1976 are outlined 
below. The total 1976 cost for school rentals is estimated to be $7,'tOO?00, with 
$2,500.00 being the cost for the period July 31, 1976 to December 31, 1976 inclusive. 

Projected Expenses and Revenues from July 30th - December 31st 

Casual Help: 

Arts and Crafts $ 8,000.00 
Sports 6,000.00 
Elder Citizens 2,500.00 
Pre-school 5,200.00 

Rink 5.374.00 $ 27,074.00 

Fringe Benefits 2,437.00 

Office Supplies 500.00 

Craft Supplies 1,000.00 

Sports Supplies 1,000.00 

School Rentals 2.500.00 

Total Expenditures $ 34.51 1 .00 


Cont'd . . . 


Manager's Iteport, November 5, 1976 (FINANCE - 3) 

Clause #2 continued: 


D u^^\ 6,000.00 
Pre -school — 

Total Revenues $ ^0.^03-00 


SUMMARY OF 1976 ESTIMATED EXPENDITURES AND REVENUES: 


Expend i tures 
Revenues 

Net Cost to City 


Currently Budgeted 
Requested Increase 

Revised level 


Actual 
to 

July 30/76 

$ 26,052 
05.160) 

$ 10,892 


Expenditure 

$ 20,000 
40.563 

$ 60,563 


Est imated 
July 31/76 
to Dec. 31/76 

$ 3't,511 
C40.403) 

$ (5,892) 


Revenue 


TOTAL 

$ 60,563 
(55.563) 


$ 5,000 


$ 15,000 
40,563 

$ 55.563 


Net City Cos 


$ 5,000 
-9- 

$ 5.000 


The increased level of expenditure is essential if the Centre's program is to 
continue for the second half of the current fiscal year. It is therefore 
requested that the authorized level of expenditure be increased by $40,563, 
with an offsetting increase of $40,563 in revenues, so that the increase in 
program will incur no additional net cost to the City." 


RECOMMENDED: 


That the increase of $40,563 be approved at no additional net cost. 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Superintendent of Parks and Recreation be approved. 


3. West Health Unit Sub Office - 3998 Main Street 


The Director of Permits and Licenses reports as follows: 

"On June 1, 1976 City Council approved the following resolution when 
considering the report of the Standing Connnittee on Finance and Administration 
on space requirements for the Health Department: 

'a. THAT the expansion of the Health Unit at 3998 
Main Street be approved.' 

In the Appendix E to the report, the following rough guidelines of costs 
were given, these were based on rough sketches and costs of alterations on a 
square foot basis: 

Building Improvements $75,000 
Furniture & Equipment $38,000 

TOTAL $113,000 

The Construction and Maintenance Division has completed preliminary plans 
for the alterations which satisfy the requirements of the Health Department. 
These drawings are in considerable detail in order to accurately estimate the 
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extent of the work and furnishings required. The quickest and most economical 
way to achieve the alterations will be for this Division to complete the working 
drawings. However, drafting assistance and the services of mechanical and 
electrical consultants will be required to complete the contract documents 
satisfactorily for tender purposes. 

Detailed costing has now been completed and the revised estimate is as 
follows: 

a) Allowance for drafting & consulting services $ 5,000 

b) Alterations 86,000 

c) Furnishings & equipment including 3 chair 

dental clinic 37 . 850 

TOTAL $128,850 

The Director of Finance advises that funds required in the amount of 
$128,850 are available from the Health & Welfare Buildings Capital Fund. 

It is recommended that: 

^ Funds in the amount of $5,000 be appropriated from the Health & Welfare 
Building Capital unappropriated funds for drafting assistance and 
consulting services for completion of contract drawings and specifications 
for the alterations to 3998 Main Street. 

B. Authority be given for tenders to be called for a further report back to 
Council." 


The City Manager RBOOMMEMDS the foregoing reconmendations of the Director 
of Permits and Licenses be approved. 


CCNSIDERATION AND RECOMyCJNDATICN 


4. Charter itoendments - (1) Indemnification of Legal Expenses, 

Police Officers; 
(2) Candidate Disqualification; 
(3) Filing Statenent 

The Director of Legal Services reports as follows: 

"(A) The Charter presently provides for Council, in its discretion, 
to indemnify police officers for any legal expenses incurred 
as a result of any civil or criminal proceeding brought against 
them. 

The new Police Act provides for a new "in house" inquiry pro- 
cedure which is almost as formal as a criminal proceeding and 
it is almost mandatory for the "accused" officer to obtain 
legal assistance. 

The Police Board has asTced that this category of proceeding 
be added to the existing discretionary power held by Council. 

Section 38 of the Charter disqualifies a candidate and a meniber 
of Council if l^e is "convicted of an indictable offence". Some 
offences are indictable but punishable on summary conviction: 
e.g. impaired driving. The Municipal Act and most other similar 
statutes only disqualify if you are convicted on indictment and 
not if convicted summarily. In Vancouver, therefore, the dis- 
qualification is more severe. I would recommend a Charter 
change to put Vancouver members of Council and candidates on an equal 
basis vdth other jurisdictions. 

(C) Section 47 prescribes the form to be completed by a candidate 
and needs amending to match changes in qualifications section 
made last year." 

The City Manager sutannits item of the foregoing report for the CONSIDEa»TICN 
of Council and RBCXMIENDS approval of items (B) and (C). 
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CONSIDERATION 

5 . Grandview Community Centre Funding 

The Directorsof Planning and Finance report as follows: 
" BACKGROUND 

On April 6, 1976 Council approved the recommendation of the Planning & Development 
Committee: 

'THAT $500,000 from the Cedar Cottage Neighbourhood Improvement Program 
be allocated for the improvements to the Grandview Comnunity Centre.' 

The remaining cost ($250,000) was to come from the Provincial Government 
Recreation Fund. The total cost of the above renovation and addition is $750,000. 

Tenders were called on the Community Centre project. The low contract bid of 
$750,000 was based on a deadline acceptance of August 21, 1976. 

The Parks Board staff in reporting to its Board on August 9, 1976 (see attached 
extract) noted: 'Without the Provincial Grant or other funds besides the present 
$500,000 N.I. P. funds it is impossible to award a contract to any of the 
bidders. ' 

The same extract noted that Park Board staff had discussions with N.I. P. 
representatives and had been advised that $170,000 presently earmarked for other 
N.I. P. projects might be available for the Community Centre project. 

The N.I. P. Citizen Advisory Committee Chairperson appeared before City Council 
on August 10, 1976 to outline the above dilemma and suggested the transfer of 
some $170,000 previously set aside for Library be used to partially reimburse 
the City if the Provincial Government did not approve the Parks Board request 
for $250,000. 

The Park Board in its letter (see attached) also urged that $250,000 be advanced 
in order to be able to award the contract. Council resolved on August 10, 1976: 
'That Council advance $250,000 Id the Cedar Cottage N.I. P. Committee to allow them 
to proceed with the construction of the Grandview Community Centre on the 
assumption that should the Provincial Government grant not be approved the 
$170,000 in N.I. P. funds currently earmarked for a Library will be paid to the 
City in partial reimbursement of this advance.' 

The information presented by the Chairperson for Cedar Cottage N.I. P. Committee 
was in error. The $170,000 indicated as the sum for a Library was only an 
estimated cost for that project. N.I. P. funds were never allocated for such 
project. 

It should be noted that City Council did not have the benefit of a staff report 
on the above matter when the delegation was heard by City Council. 

There are a number of problems associated with Council's resolution and approval 
and the subsequent awarding of the contract. These are as follows: 

1. The Recreation Grant will not be forthcoming this year. If a grant is provided 
this will not be available until after March of 1977. 

2. The amount of $170,000 for a Library was not included as a proposed project to 
be funded out of remaining N.I. P. money. The proposed projects are as follows: 

(a) Clark Park - Phase II $120,000 

(b) John Hendry Park 50,000 

(c) St. Margaret's Community Park 10,000 

(d) Commercial Street Walkway - 22nd to Kingsway 

(e) Brock Park 

(f) Kingsway tree planting 


82,000 
20,000 
12,000 


Cont'd . . 
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(FINANCE - 6) 


(g) Commercial Street - Sidewalk and tree-planting 
adjacent to Clark Park 

(h) Total uncommitted funds 

Uncommitted $ 66,504 

Resale of property 40,000 

TOTAL 


$ 9,000 
106,504 

$409,500 (approximately! 


The details of the above projects have not been approved by City Council. 
The Citizen Advisory Committee gives the above projects the following priority: 
First Priority 
Clark Park - Phase II 


John Hendry Park (washrooms - $15,000); (picnic 
tables, tree planting - $35,000) 

Commercial Street Walkway - 22nd to Kingsway 

Commercial Street - Sidewalk and tree planting 
(adjacent to Clark Park) 


TOTAL 


$120,000 

50,000 
82,000 

9,000 
$261 ,000 


Second Priority 

St. Margaret's Community Park 

Kingsway tree planting 

Third Priority 
Brock Park 


TOTAL 


TOTAL 


TOTAL ESTIMATES OF IDENTIFIED PROJECTS 


$ 10,000 
12,000 
$ 22,000 


$ 20,000 
$ 20,000 

$303,000 


The Parks Board agrees with the priority list as set out above, with the exception 
of the John Hendry Park washrooms. These washrooms will be given further 
consideration when the outcome of the Five-Year Plan is known, with specific 
reference to the 'Swimming Facilities at John Hendry Park.' 

The Cedar Cottage N.I. P. Committee recommends that Council reserve the $66,504 
(uncommitted) plus $40,000 (approximate recovery from sale of land) i.e. $106,500 
(approximately) in case Provincial Recreation Grant is not forthcoming after 
March 1977. The Director of Planning suggests that, if Council wishes to reserve 
additional funds, that the total funds should not exceed the $170,000 indicated 
in their resolution of August 10, 1976. 

To meet the $170,000 reserve as outlined in that resolution, the second and third 
priority items above will have to be dropped and the cost of projects in the first 
priority group reduced approximately $21,500. 

Central Mortgage & Housing Corporation concurs with this proposal. 

The Finance Department advises that the $80,000 short fall must be dealt with. 
(See Director of Finance's recommendation below.) 


Cont'd . . . 
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RECOMMENDATIONS 

The Director of Planning recommends: 

(A) THAT the approximately $106,500 ($66,500 unallocated and approximately $40,000 
estimated resale value of property) be reserved in case the Provincial 
Government Recreation Grant is not forthcoming. 

(B) THAT Council appropriate additional money by setting aside the second and 
third priority projects noted in this report and reducing the allocation 
of funds for the first priority items to a total of $63,500. 

(C) THAT the Director of Finance suggest the source of funds for the balance 
of $80,000. 


(FINANCE - 7) 


The Director of Finance RECOMMENDS: 


(1) THAT $170,000 be appropriated from Cedar Cottage Neighbourhood Improvement 
Program cost sharing funds to the Grandview Community Centre renovation 
project, but, to be repaid should the Provincial Government Community 
Recreational Facilities Fund Grant be approved in 1977. 

(2) THAT the $80,000 shortfall be appropriated from one of the following: 

(a) Cedar Cottage Neighbourhood Improvement Program cost sharing funds 
(this would leave only $159,500 to cover the first priority items), 

(b) The 1974 and 1975 unappropriated balances of the City's Neighbourhood 
Improvement Program fund (it should be recognized that this would 
mean the City is paying 100% of the cost on a non-shareable basis), 

(c) Parks Board Capital funds in the 1977-81 Five-Year Plan if available 
and if approved (100% City share), 

to the Grandview Community Centre renovation project, but, to be repaid 
should the Provincial Government Community Recreational Facilities Fund 
Grant be approved in 1977." 

The City Manager submits the foregoing report of the Directors 
of Planning and Finance for the CONSIDERATION of City Council. 


RECOMMENDATION 

6 . Investment Matters (Various Funds) September, 1976 

The Director of Finance reports as follows, 
"(a) Security Transactions during the month of September, 1976. 
(b) Summary of Securities held by the General and Capital Accounts. 

(a) SECURITY TRANSACTIONS DURING THE MONTH OF SEPTEMBER, 1976 
1 . GENERAL AND CAPITAL ACCOUNT TRANSACTIONS (PURCHASES) 

Maturity 

Type of Security Date 


Chartered Bank Deposit Receipts and Government Notes 


1^ B.C. Hydro & Power Authority Sept. 27/76 
IE Bank of B.C. /Greater Van. Water 

District/B.C. Hydro & Pow. Auth. Sept. 21/76 

19 Bank of British Columbia Feb. 14/77 

17 Bank of British Columbia Dec. 31/76 


Maturity 

Term 

Annual 

Value 

Cost Days 

Yield 

Notes 



$ 2,002,978.63 

$ 2,000,000.00 6 

9.06 

2,006,660.27 

2,000,000.00 13 

9.35 

3,004,689.86 

3,000,000.00 6 

9.51 

2,080,039.45 

2,000,000.00 152 

9.61 

770,539.73 

750,000.00 105 

9.52 


Cent • d 


2 

2i 

2!! 
3(1 


;!2 
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Bank of British 
Mercantile Bank 
Mercantile Bank 
Mercantile Bank 
Bank of British 


Columbia 
of Canada 
of Canada 
of Canada 
Columbia 


Sept. 22/76 4,001,019.18 

Feb. 14/77 1,037,938.36 

Mar. 15/77 2,614,410.96 

Dec. 31/76 512,820.55 

Jan. 4/77 1.025,065.21 


4,000,000.00 1 
1,000,000.00 145 
2,500,000.00 174 
500,000.00 98 
1 .000,000.00 96 


30 
55 
60 
55 
53 


$19.056.162.20 $18.750.000.00 


2. SINKING FUND TRANSACTIONS (PURCHASES) 


Type of Security 

Debentures 

1 City of Vancouver 9.25% 
6 City of Vancouver 5.00% 


Maturity 
Date 


Maturity 
Value 


Term Yield 
Price Cost Yrs/Mos . % 


Sept. 1/90 $25,000.00 
May 1/78 40.000.00 

$65.000.00 


92.00 $23,000.00 14/0 
94.17 37.668.00 1/7 


10.35 
9.00 


$60.668.00 


Char tered Bank Deposit Receipts & Government Notes 

5 Bank of British Columbia Sept. 22/76 $1,602,856.77 
Bank of British Columbia Oct. 27/76 3.026.926.03 


Days 


$4.629.782.80 


$4.694,782.80 


$1,600,000.00 7 
3.000,000.00 35 

$4.600.000.00 
$4,660,668.00 


9.31 
9.36 


SINKING FUND TRANSACTIONS (SALES) 
Maturity Maturity 
Type of Security Date Value 

Debentures 


9 

7 

V 


City of 
City of 
City of 
City of 


Vancouver 
Vancouver 
Vancouver 
Vancouver 


10% 
10% 
10% 
10% 


Dec. 16/ 94 
Dec. 16/94 
Dec. 16/94 
Dec. 16/94 


$250,000.00 
200,000.00 
200,000.00 
100,000.00 


Sale 
Price 

$245,625.00 
196,500.00 
198,000.00 
99,250.00 


Cost 

$239,177. 
191 ,805, 
193,540. 
94,462. 


50 
30 
00 
58 


Term 
Yrs/Mos . 

18/3 
18/3 
18/3 
18/3 


$750.000.00 $739,375.00 $718.985.38 


(b) SUMMARY OF SECURITIES HELD IN GENERAL AND CAPITAL 
ACCOUNTS ONLY - AS AT SEPTEMBER 30, 1976 

Type of Security Par or Maturity Value Cash or Book Value 

Short Term 

Chartered Bank Deposit 
Receipts and (Sovernment 

Notes $ 85,928,271.28 $ 82.939,711 .58 ■ 


The City Manager RECOMMENDS that the foregoing report of 
the Director of Finance be approved. 


7. Increase in Fees - Tax Roll Searches 
The Director of Finance reports as follows. 

"The City Treasurer/Tax Collector has reviewed the charges for Tax Roll Searches 
and is recommending an increase from $1 to $2 to provide for the following: 

Cost per search $1 .65 

Cost for liability account .35 

^2T00 
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Clause #7 continued ; 
Explanation of Tax Roll Search 

These searches of the tax roll are normally used by lawyers, etc. in adjusting 
taxes paid or payable between purchaser and vendor of real property. The present 
fee of $1 was set in July, 1972. 

Liability Account 

A problem that has arisen recently is that there are times that the information 
provided by the City on a tax search request is not correct due to: 

1) Payments received by the City do not have any reference and 
are placed in a suspense account pending review of the out- 
standing taxes. 

2) Payments incorrectly credited to a wrong account, i.e. some 
other tax property. 

3) Subdivision of property in progress where the taxes are 
shown on the original property and have not been divided 
amongst the new properties. 

Since the only place the tax information required can be obtained is from the City 
Tax Office, it seems appropriate that the information given out should be reliable 
and if there is an error that results in hardship to anyone then the City should 
make compensation for the loss. 

An example of this has recently occurred where a seller of a property had advised 
that he had paid the taxes (even though he had not). A search of the tax file 
showed no outstanding taxes therefore the sales adjustment included a credit to 
the seller for the portion of the City tax. (A cost to the purchaser.) 

In fact there were taxes outstanding on the property but due to a subdivision in 
progress they had not yet been allocated to the specific property and the search 
therefore showed no outstanding taxes. This information was given out by the 
City Tax Office. 

When the purchaser received his next tax bill, a full year's taxes were outstanding 
and included penalties. As the seller of the property had gone bankrupt, the 
purchaser is left with the loss, based on information received originally from the 
City. 

Even though the City is not liable for the information given out, the opinion of 
the Director of Finance and the Director of Legal Services is that we should 
increase our charge to provide funds for the few cases where there is an actual 
loss arising from the information received from the City. 

The payments would only be made where there was no recourse for the 'injured' 
party, i.e. where the other party has gone bankrupt, left the Country, etc. 
Payments would only be made upon the approval of the Director of Legal Services 
and the Director of Finance. There are approximately 5,000 applications for tax 
searches each year and if we increase the fee by 35t this would produce a credit 
of approximately $1,750.00 per year to cover two to three losses. In light of 
our experience this should be sufficient. 


Increase in Cost of Service 

The cost of carrying out the tax searches including forms, postage, computer time, 
wages and fringe benefits is $8,260.00. Therefore the average cost per search 

is $ 1 .65 

Add to provide for liability .35 

Estimated amount to cover the cost of 
the search and liability $ 2.00 

The Director of Legal Services concurs in this report regarding the provision 
for the liability. 


Cont'd 
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Clause #7 continued ; 

The Director of Finance RECOMMENDS that: 

A) The charge for Tax Roll Searches be increased from the present 
$1 fee to $2 effective upon approval of this report. 

B) The Director of Finance and the Director of Legal Services be 
authorized to provide compensation for losses when in their 
opinion the injured party has no other recourse. This approval 
to be retroactive to include the present case mentioned in the 
report. " 

The City Manager RECOMMENDS approval of the foregoing recommendations of the 
Director of Finance. 


8. Auto Towing Contract 


The Director of Legal Services reports as follows: 

"A letter has been received from the Insurance Corporation 
of British Columbia requesting that the tender call for 
the towing contract be amended to provide that a clause 
be included in the contract that when I.C.B.C. is ultimately 
responsible for the payment of towing charges the rate 
schedule of I.C.B.C. shall apply. 

From a legal point of view such a clause, being an agreement 
between A and B for the benefit of C would be unenforceable 
as far as I.C.B.C. is concerned since it is not a party to it. 
Furthermore, enforceability on the part of the City would be 
impractical as there would be no effective remedy available 
to us if the clause is violated. It would also seem most 
unwise that our towing contract should be used as a vehicle 
to contract the towing charges between I.C.B.C. and the 
towing industry. If I.C.B.C. 's rates are below market and 
we oblige the contractor to obey them, then it seems only 
likely that the difference will appear in the City's towing 
prices. For these reasons, both legal and practical, I 
recommend that the request be not approved. 

There is an additional and very real practical problem in 
that tenders close on November 15th, less than a week away, 
and it would be almost impossible to notify and re-advertise 
an amendment to the tender call." 


The City Manager RECOMMENDS that the foregoing recommendation 
of the Director of Legal Services be approved. 


9. Grant to City of Vancouver Public Housing Corporation 

The Director of Finance reports as follows: 

On June 17, 1975 City Coimcll authorized a loan of $1,000 to 
the City of Vancouver Public Housing Corporation In order to meet Its 
Incorporation and operating expenses. 

It Is now apparent that It will be some considerable time 
before the Corporation Is able to repay this loan. In addition, a 
further amount of $1,000 Is required to meet expenses during the next 
twelve months. It seems advisable In the circumstances to convert th« 
loan to an outright grant and make a further grant to cover expenses In 
1976 

The necessary diverting by-law to enable Council to make 
grants to City of Vancouver Public Housing Corporation from the City's 
Public Housing Capital Fund Is to be presented to Council this day. 


cont'd . . . 
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Clause #9 continued ; 

I, therefore, RECOMMEND: Subject to Council approving the 
necessary diverting by-law 

The advance of $1,000 to City of Vancouver Public Housing 
Corporation approved June 17, 1975 be converted to an 
outright grant and a further grant of $1,000 be made for 
1976. Both grants to be met from the Public Housing 
Capital Fund. " 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Director of Finance be approved. 


RECOMMENDATION AND CONSIDERATION 


10. Revision of License Fees for 1977 


The following report has been received from the Director of Finance and the 
Director of Permits & Licenses. 

" Introduction 

In 1975 an analysis and cost distribution was carried out in order to allocate 
license issuance costs to the category of license issued, in accordance with 
Council policy that the fee structure is to be set to recover costs, with several 
exceptions. This analysis and cost distribution encompassed both the License 
Bylaw and the Vehicles for Hire Bylaw and resulted in an overall increase in 
license fees, the first since the 1968 Finnis Study which resulted in complete 
restructuring of license fees effective in 1970. 

At Council's direction, the Director of Finance has completely 
reviewed the fee structure for 19 7 7 and, in conjunction with the 
Director of Permits and Licenses, recommends category fee changes 
in the License By-law. None are recommended for change in the 
Vehicles for Hire By-law except for an approved 1976 recommendation 
which was not amended in the By-law. There were quite large 
increases in 1976 and we do not consider that it is necessary to 
further increase the Vehicles for Hire fees this year. The License 
By-law changes result primarily from the refined allocation of 
Police and Health Inspection costs plus inflationary cost increases. 

Industrial Waste Control Costs 

In previous years these costs have been included as a cost to be recovered in the 
license fee structure. This year (for 1977) only a nominal portion of these 
costs have been included as it is essentially impossible to distribute the costs 
fairly to the categories of business that generate them, using the license category 
breakdown. 

The Director of Permits & Licenses is currently reviewing several possibilities 
for fairly distributing these control costs to the specific industries generating 
the costs and will be reporting to Council in due course. 

Policy Used 

Past and present City policy is the 100% recovery of license fee issuance and 
inspection costs. To this cost is added a marginal increase, basically a rounding 
off upward, which will provide a cushion to some degree for anticipated cost 
increases for 1977. In a few cases, where costs could not be specifically 
identified, best judgement was used in establishing a reasonable fee. 

The recommended category fee changes, be they increased or decreased, are detailed 
as follows, with any category not being itemized to remain at the fee set for 1976. 


Cont'd 
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Board of Ac3ministration , September 25, 1970 (FINANCE - 9) 

Clause No. 6 (Cont'd.) 

The Director of Personnel Services has reviewed the five 
proposed positions, and a copy of his report dated September 
21, 1970, is circulated. 

I RECOMMEND that: 

(a) the Roads and Pavements Operations Branches be combined 
to form a Streets and Structures Operations Branch, as 
shown on Drawing No. MA41-K dated June 26, 1970, which 
is circulated. 

(b) the departmental salary budget be adjusted when the new 

organization is staffed." 

The Director of Personnel Services RECOMMENDS as follows: 
"SUMMARY 


Present 
Classification 


Incumbent 

One New 
Position 


Three New 
Positions 


One New 
Position 


Two Positions Superintendent IV 
A.C. Murray Pay Grade 33 

Vacant (formerly ($1084-1300) 
C. Myers) 

Two Positions Superintendent II 
W.H. Patterson Pay Grade 29 
D.C. Vincent ($902 - 1084) 


Proposed 
Classification 

Superintendent IV 
Pay Grade 33 
($1084-1300) * 

Superintendent II 
Pay Grade 29 
($902-1084) * 

Foreman III 
Pay Grade 25 
($825 - 902) * 

Abolish 


Abolish 


Effective 
Date 

When 
adopted 


When 
adopted 


When 
adopted 


When New 

Positions 

are 

filled 

When New 

Positions 

are 

filled 


Two Positions 
K. McKenzie 
R.A. Craig 


Foreman III 
Pay Grade 2 5 
($753 - 902) 


Abolish 


When New 
Positions 
are filled 


* Under Personnel Regulation 160-1 (a) the effective range 
is as follows: Superintendent IV - $1132-1300 

Superintendent II (Administration Branch) 

- $947 - 1084 
Foreman III - $862 - 902 


FURTHER RECOMMENDS that Class Specification No. 1081, Super- 
intendent IV, be approved as revised." 

Your Board RECOMMENDS that the foregoing recommendations 
of the City Engineer and the Director of Personnel Services be adopted, 

(Copies of revised Class Specification No. 1081 are circulated 
for the information of Council.) 


* * * * :*r * 


FOR ADOPTION SEE PAGE(S),. ..fo.,51_ 
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SCHEDULE 1 
Schedule 'A' - License Bylaw No. 4450 


Existing (1976) Recommended (1977) Increase/ 


Category 

Fee Per Annum 

Fee Per Annum 

Decrease 

Note 


$ 45 00 

$100.00 

$ 55.00 

1 Ulb 

Auto Dpalpr 

20 00 

45.00 

25.00 

2 

Auto Parkina 

20 00 

45.00 

25.00 

1 

Auto Wr^^hpr^ 

20 00 

30.00 

10.00 

1&4 

1 w~ 

Barber Shoo 

7 00/chair 

7. 00/ chair 


3 


on rrir) vlmum 

45.00 maximum 15.00 


Bath Parlour (Plain) 

50.00 

100.00 

50.00 

2 

Beautv Parlour 

30.00 

45.00 

15.00 

1 

Billiard-Room Keeper 

100.00 

60.00 

( 40.00) 

2 

Bowl i no All ev 

20.00 

45.00 

25.00 

1&3 

CI eaner 

35 00 

50.00 

15.00 

1 

Coin Ooerated Services 

WW III w p'V* I U WW VI w\#l V Iww^ 

35.00 

45.00 

10.00 

1 

uuiivcii u 1 una 1 uao ouauiuii 

2n nn 

45.00 

25.00 

1 
1 

Pni'^c ot T PI'* 

m nn 

1 3 . UU 

20.00 

5.00 


J 

UailUc na i i 

i^n nn 

3U . uu 

100.00 

50.00 

o 

L. 

uuiiK Uca 1 cr 

2n nn 

CKj . uu 

45.00 

25.00 

1 
1 

Lauiiur y 

■?n nn 
ju . uu 

45.00 

15.00 

1 of 

Mi 1 k Vpndnr A Da i ri p^ 

lllllx VdlvlV/l U UU II ICO 

30 00 

40.00 

10.00 

1 %4 

Private School 

Delete Category 




Retail Dealer - Food 

40.00 

45.00 

5.00 

1 

Scavenging 

40.00 

45.00 

5.00 

1 

Schools - Private 

30.00 

45.00 

15.00 

1 

Schools - Business & Trade 

20.00 

45.00 

25.00 

1 

Second-Hand Dealer 

75.00 

65.00 

( 10.00) 

3 

Self-Service Gas Station 

20.00 

45.00 

25.00 

1 

Transfer Fee (Section 5; 





Subsection 5) 

20.00 

25.00 

5.00 

3 

Undertaker 

30.00 

45.00 

15.00 

1 

Window Cleaner 

20.00 

30.00 

10.00 

2 

Any Business Trade, Profession 

20.00 

25.00 

5.00 

3 


or Other Occupation not 
specifically herein and 
which is required to pay 
business tax 


NOTES : 

1. Refinement of Health costs distribution to specific categories 

2. Refinement of Police costs distribution to specific categories 

3. Refinement of aH costs distribution to specific categories, 1977 over 1976 

4. Nominal allocation of Industrial Waste Control Office costs 


SCHEDULE 2 

Schedule 'A' - Vehicles for Hire Bylaw No. 4299 

Change: After Cabs (0) Class '0', in the paragraph beginning: 

'Unless otherwise provided herein by this By-Law.' 

the amount $25.00 should be changed to $35.00. 


Costs Included 

Costs to be recovered by the license fees include all office and inspection 
costs of the License Office attributable to licensing. These costs were even]y 
distributed to all license categories, with a portion allocated to categories 
requiring extra inspection. Particular cost elements of the Police, Health, and 
Fire Warden Departments were allocated to specific license categories, where 
applicable. From this, the new proposed license fee schedule was generated to 
form the recommendations of this report. This would increase revenues from 
$1,872,000 under the present fee structure to approximately $1,994,000 under the 
proposed fee structure for 1977. 


Cont'd . 
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Clause #10 continued : 

Apartments. Rooming Houses. Hotels, etc. 

No change is recommended for 1977 license fees for the categories of Apartments. 
Rooming Houses. Hotel. Motel. Duplex. Tourist Court. Multiple Dwelling and 
Personal Care Home. 

Items for Consideration 

Horse Racing: This fee was increased in 1976 from $1,000.00 to $1,500.00 per license 
Each license is transferrable once, for an additional $20.00. thereby resulting 
in net cost to each racing group of $760.00. There are 6 racing groups presently 
using the horse racing facilities and as there were 113 racing days in 1976. the 
average daily cost for a license was $40.00. As a comparison, a circus is charged 
$35.00 per day. or $75.00 per week, concerts are charged $50.00 per day. or $100.00 
per week with an annual maximum of $1,000.00. as are boxing and wrestling matches. 

Liquor Premises 

The present annual liquor premises fees are as follows: Cabarets $60.00; 
Dining Lounge $50.00; Dining Room $40.00; General License $50.00; Lounge $50.00; 
and Public House $100.00. The Director of Finance is of the opinion that the 
fees could be raised by $10.00 per category but this is not entirely supportable 
on a cost-analysis basis. It is therefore submitted for Council CONSIDERATION, 
whether or not Council wishes to increase the license fees in the Liquor categories. 


RECOMMENDATIONS 

A. That the license fee modifications (increases and decreases) shown in 
Schedule 1 in this report be implemented for 1977 and the Director of 
Legal Services prepare the necessary bylaw amendment. 

B. That the Vehicles for Hire Bylaw be amended as shown for the one change in 
Schedule 2. 


CONSIDERATION 

That Council consider whether or not they wish to change the license fees for 
horse racing and liquor premises and if a change is approved, instruct the 
Director of Legal Services to bring forward the necessary bylaw amendments." 


The City Manager RECOMMENDS approval of the recommendations of the Director of 
Finance and the Director of Permits & Licenses and submits the questions of 
license fees for horse racing and liquor premises to Council for CONSIDERATION. 


FOR COUNCIL ACTION SEE m^{S)32k...3^ 
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PERSONNEL MATTERS 


CONSIDERATION 


1. Establishment of Additional Community Health Nurse 1 
Positions. Health Department 

The Medical Health Officer reports as follows: 

"To effectively carry out the Home Care Program following tfie integration of 
the V.O.N, Home Care Service, the Metropolitan Board of Health has requested (copy 
of letter dated October 12, 1976 attached), the establishment of 1.5 additional 
positions. These positions will be used in various settings to complement the 
Hospital Liaison function within Home Care. This addition to the existing 
establishment of 3.5 positions will provide for relief and cover increased woric load. 

The cost, as set out below, is fully recoverable from the Metropolitan Board 
of Health in the usual quarterly billings: 


Nov. -Dec ./76 Annual Recurring (1977) 

Community Health Nurse I, 
1 .5 posi tions ^ 

(a) Salaries at $1,207 per month:- $3,621.00 $23,'f72.00 

Plus 8% increase for 1977 


(b) Fringe Benefits (lU):- 399.00 2,582.00 

(c) Auto Allowance plus 8^ increase 

for 1977:- 180.00 1.200.00 

Total:- $A,200.00 $27.25^.00 

Your Medical Health Officer recommends that: 


As expenditures are fully recoverable from the Metropolitan Board of Health, 
and thus there will be no cost to the City, 1.5 Community Health Nurse I additional 
positions be established for the Home Care Service, effective November 1, 1976." 

The Director of Finance advises that indirect costs for these 1.5 
positions of approximately $11,000 per year are not recoverable 
from the Metropolitan Board of Health. 


The City Manager submits the Medical Health Officer's recommenda- 
tion for the CONSIDERATION of Council. 


FOR COliNCfL ACTION SEE PAGE{S)32.8.„ 
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Manaqer's Report, November 5, 1976 (PROPERTIES - 1) 

PROPERTY MATTERS 

RECOMMENDATIONS 

1. Lease of Portion of City-Owned 
Building - S/E Corner Granville 
Street and Broadway 

The Supervisor of Property & Insurance reports as follows: 

"Reference is made to the City Manager's report of August 22, 1975, 
approved by Council August 26, 1975 wherein the Acting Supervisor 
of Property & Insurance was authorized to offer leases to the individual 
tenants in the City-owned Dick Building for a maximum period of ten (10) 
years . 

The Dick Building is located on City Lots 1 & 2, Block 351, D.L. 526, 
Plan 590 being 11+90 West Broadway. 

By Resolution of Council dated January 27, 1976, six of the tenants 
in this building were granted term leases ranging from 2 years to 
10 years. Pitman Business College Ltd. objected to the increase in 
rental and its lease could not be reported at the same time until 
various alternatives were investigated. 

The Pitman College is located on the top (third) floor and is not 
serviced by an elevator. These, together with the fact that the College 
rents the total floor and carries out its own daily maintenance, are 
the main reasons why the rental has traditionally been less than 
other rentals in the btiilding. 

After investigation of the costs of reducing the College area and/or 
installing an elevator, the Solicitor for the Lessee has now agreed 
to accept a rental increase from the present $9*000.00 to $12,000.00 
per annum. The Solicitor has requested that the City grant a five-year 
term lease with rental to be reviewed after two and one-half years. 
Commencement of the new lease to be October 1, 1976. 

It is recommended that the Supervisor of Property & Insurance be 
authorized to request the Director of Legal Services to draw a 
lease in favour of Pitman Business College Ltd. incorporating the 
following: 

Location - Top floor 11+90 West Broadway 

Leased Area - 6000 Square Feet 

Rent - $12,000.00 per annum 

Rent Review - Each 2j- years 

Term - Five Years 

Commencement - October 1 , 1 976 

In addition to the foregoing tems and conditions, the lease will 
include a clause that tenant improvements or alterations will first 
be approved by the Supervisor of Property & Insuxeuice. " 

The City Manager RECOMMENDS that the foregoing recommendation of the Supervisor 
of Property & Insurance be approved. 


2. Sale of Industrial Lot - 

S/S Powell between Salsbury 
and Victoria Drives 


The Supervisor of Property and Insurance reports as follows: 

"The following offer to purchase has been received by 
the Supervisor of Property & Insurance as a result of 
the City's call for tenders advertised under the 
authority of the Property Endowment Fund Board. The 
offer is considered to be favourable to the City and 
is hereby recommended for acceptance. 

cont'd. . . . 


Manager's Report, November 5, 1976 (PROPERTIES-2 ) 

Sale of Industrial Lot - S/S Powell 
between Salsbury and Victoria Drives 
(Clause 2 continued) 


Lot 2, Block 2 of Sub. E, D.L. 183, Plan 14985 
S/S of Powell Street between Salsbury and 
Victoria Drives, Zoned - M-2 (Heavy Industrial) 

APPROX. SALE 
NAME SIZE PRICE TERMS 


Giovanni Coletta 49' x 75' $39,100.00 City Terms 

@ 11% 


The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Property & Insurance be approved. 


3. McLaren Electric Building, 
183 West 5th Avenue - 
Lease of Portion on Main Floor 


The Supervisor of Property & Insurance reports as follows: 

"City Council on July 9, 197 4, approved a lease of 6,000 
square feet more or less on the main floor of the McLaren 
Electric Building, 1830 West 5th Avenue to Burrard Design 
Complex Limited for the period July 1, 1974, to December 31, 
1976. 

Burrard Design Complex Limited went into Receivership early 
in 1976 and the Receiver-Manager officially vacated the 
premises on their behalf on May 31, 1976. 

A recent proposal has been received from Canadian Cultured 
Marble Ltd. to rent these premises under the following terms 
and conditions. 

Lease term to be 2^ years from January 1, 1977, with a right 
to renew for another 2h years. Such 2% year renewal to 
contain a further right to renew for a period of 5 years. 

Rent to be $2,000.00 per month commencing January 1, 1977. 
Rent review after 2k year period. 

Lessee to have the exclusive use of 6 parking stalls. 

City to be responsible for heat plus light up to a maximum 
of $150.00 per month. 

It is noted that the above rental represents current 
economic rentals for comparable space in this area. 

Recommended that the above space be leased to Canadian 
Cultured Marble Ltd. under the above terms and conditions 
with a lease drawn to the satisfaction of the Director of 
Legal Services and the Supervisor of Property & Insurance." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Property & Insurance be approved. 
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Manager's Report, November 5, 1976 


(PROPERTIES- 3) 


4. Lease Renewal - /^75 Main Street. Traffic Goiirts and Offices 


The Supervisor of Property & Insurance reports as follows :- 

"By Resolution of Council dated July 29, 1975» the Supervisor of Property 
& Insoirance was authorized to renew the lease of the premises at l+Y^ 
Main Street for the Traffic Courts for a period of one year effective 
October 1, 1975 with an option to renew for a further one-year term. 

The premises are jointly occupied by the City and the Attorney General's 
Department. Although the City occupies the smaller share of the building, 
it has previously been agreed with the Provincial Grovemment that the 
City would continue to lease in its name and negotiate with the owners 
respecting rental, etc. Al^ such negotiations have been carried out in 
consultation with the Pravincial Government. The City and the Provincial 
Government share the rental and expenses based on the amount of space 
occupied. 

Prior to contacting the Lessor respecting the one-year renewal period, 
this office determined that ei^teen months would be required to complete 
the City Staff's alternate accommodation in the Public Safety Building. 
The Department of Public Works also advised that eighteen months was a 
more satisfactory period of occupancy for them. 

The agent was advised on July 16, 1976 that the City wished to exercise its 
option to renew but wished the term to be extended to ei^teen months. By 
letter dated September 22, 1976 the agent has advised that the owner will 
grant an extension of ei^teen months but the rental for this period will 
be increased from $10, 982. 1+2 per month to $ll4.,120.25 per month. The agent 
also advised that the owner would consider a rental of $12,55l03 per 
month if the City entered into a five-year term. 

Inasmuch as the City and the Provincial Government only requires an ei^teen 
month tem, and further, as the foregoing represents the owners final offer, 
it would appear the City is faced with accepting the increased rental for 
eighteen months or vacating at this time. The Director of Legal Services 
has advised that the City's right to call for arbitration of the rental 
has been denied by seeking an extension of the Right of Renewal term. 

The total building area involved in this report comprises 18,827 square 
feet of space oooupied as follows :- 


Area 


jo of total area 


Prov. Gov't. Courts & Offices 


City By-Law Offices 
City Police Offices 


1,759 sq. ft. 
5,273 sq. ft. 
11.79^ SQ. ft. 


9.3i+9^ 
28.0 io 
62.669^ 


TOTAL 


18,827 sq. ft. 


100.0 io 


The costs would again be shared on a pro rata area basis with the City 
initially paying the costs and recovering from the Provincial Government 
for that portion of the costs related to Provincial Government Courts 
and Offices. 


cont'd 
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(PROPERTIES-4) 


Lease Renewal - 475 Main Street. 
Traffic Courts and Offices 
(Clause 4 continued) 


DISTRIBUTION OP COSTS 



Monthly 

City By-Law 

City 

Prov. 


Total 

Offices 

Police 

Gov't. 

Rent (Revised Oct. I/76) 

$14,121.00 

$ 1,319.00 

$3,954 

$8,848 

Hydro (based on 1976 rates) 

318.00 

30.00 

89 

199 

Janitorial Cost (based on 1976 





costs) 

2.500.00 

234.00 

700 

1,566 

TOTAL MONTHLY COSTS 

$16,939.00 

$ 1,583.00 

$4,743 

$10,613 

Increased cost to City for period October I/76 to December 31, 

1976: 



Revised Presently Increased Cost 

Cost Funded to City 

City By-Law Offices $ 4,749.00 $ 3,086.00 $ 1,663.00 

City Police Offices 14. 229.00 8.148.00 6,08l.OO 

TOTAL $18,978.00 $11,234.00 $ 7,744.00 


It is recommended that:- 

The Supervisor of Property & Ins\irance be authorized to 
renew this lease for a period of eighteen months, effective 
October 1, I976, at a monthly rental of $14,120.25. All 
other terms to remain the same as in the previous lease, 
except the option to renew, and all subject to the 
approval of the Director of Legal Services. 

B. The additional cost to the City in 1976, amounting to 
$7,744.00 to be funded from Contingency Reserve." 

The City Manager RECOMMENDS that the foregoing recommendationsof the Supervisor 
of Property & Insurance be approved. 


FOR COUNCIL ACTION SEE PAGE(S) 5.^2.. 


MANAGER'S REPORT 


November 2, 19 76 

TO: Vancouver City Council 

SUBJECT: Leasing Land for Non-Market Use 

CLASSIFICATION: RECOMMENDATION AND CONSIDERATION 

The Director of Finance reports as follows. 
" Introduction 

The Housing Committee, when considering the Manager's Report on the development 
proposal for City-owned land at 2nd and Wallace and Foster and Euclid, passed the 
following recommendations: 

a) that Council reaffirm its policy of leasing City-owned, vacant land 
to co-ops and non-profit housing groups. 

b) that, in accordance with Council policy. City-owned sites at 2nd and 
Wallace and Foster and Euclid not be sold for co-op, non-profit 
housing, but leased with the intent of keeping the cost of the housing 
units within the ceiling imposed by CMHC assisted home ownership plan, 
i.e. approximately $47,000 per unit. 

c) that the co-op groups involved in the development of the sites at 
2nd and Wallace and Foster and Euclid discuss with appropriate City 
officials lease arrangements in terms of the lease presently operating 
in the False Creek Development; and that Council reaffirm its commitment 
to the units remaining available for low and medium income families. 

City Council, on October 19, 1976, when considering the report of the Housing 
Committee, raised a number of issues regarding the leasing of land for non-market 
use. Some of the concerns expressed by Council members are as follows: 

a) valuation of the land for non-market use 

b) the amount of subsidies on the land 

c) control over resale by the non-profit groups 

d) control over the membership of the non-profit groups. 

The purpose of this report is to deal with the above noted concerns and to 
recommend a policy for the leasing of land for non-market use. Further this report 
will put forth for consideration an offer to lease a City-owned site at 2nd and 
Wallace by Penta Co-operative Housing Association. 

A. Subsidization of the Land 

In the past. Council has traditionally provided some subsidies to non-profit 
groups developing housing on City owned land, and this subsidy has usually been 
given by discounting the value of the land. In the past. Council has tended 
either to sell the land to the groups at a value of approximately two- thirds 
of market value, or to offer the land for lease at preferential rental terms. 
In recent years. Council has favoured the lease tenure because - 

- it provides the opportunity to recoup some of the subsidy over time 
with escalations in the ground rent. 

- the land reverts back to the City at the end of the term of the lease, 
thus providing the City with the opportunity to redevelop the land at 
that point in time. 

- the lease provides greater control over the use of the land to ensure 
that it remains in non-market use. 

This section of the report will put forth three issues for consideration by 
Council in formulating a policy on subsidizing the lease of land for non- 
market use. 

1 . Valuation of the Land 

The issue to be dealt with in the valuation of the City-owned land for 
sites designated for non-market use is whether the value should be based 
on its present permitted use, or whether the valuation should be based 
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on some lower permitted use. This issue should be seen in the context of 
the past Council policy of taking the market value of the land and dis- 
counting it by some factor (usually 1/3), in order to arrive at a valuation 
for non-market use. 

This issue is of particular relevance for those City-owned sites which 
were rezoned for instance from RS-1 to CD-I in anticipation of being 
developed for non-market use. However, if Council were to develop policy 
on this matter, consideration would also have to be given to those 
situations where there was no rezoning involved, or where the City 
purchased the land at current market prices, or those situations such as 
False Creek where the previous zoning was industrial. 

It is submitted that if the current zoning is ignored, then a benefit or 
subsidy is conferred on the developer, albeit that the developer is a non- 
profit group. In the interests of being open regarding subsidies, it is 
submitted that it is not appropriate to value the land at anything other 
than its current permitted use. 

In the absence of Council direction to the contrary, your officials have 
given recognition to market value of the land under its present, permitted 
use when reporting on discounts on land for non-market use. It is 
recommended that this policy continue as a general rule, except in those 
cases where Council directs staff to do otherwise. 

2. Valuation of Rental Payments 

When the City is selling land, it is evident what the proceeds for the 
sale will be. However, when the City is leasing land with rental payments 
being made on a monthly basis over a fifty year period, it is not as 
evident what the value of the lease is to the City. If the rent payments 
were to be constant over the term of the lease, a relatively easy financial 
calculation could be made to convert the income stream to a capital value 
(through present value techniques). However, the process becomes difficult 
when the lease has escalation and revaluation provisions for the rent, and 
it becomes a matter of estimating what the rental payments will be in the 
future. Hence, it should be realized by Council that when staff report on 
the value of the lease, this valuation will be a 'best guess' of the value 
of the future income stream. 

3. Amount of Subsidy 

As stated. Council, in the past, has phrased the subsidy to be given on 
City-owned land sold/leased for non-market use in terms of a percentage 
discount from market value of the land. When selling the land, the 
percentage discount has often been 33%. For leases in False Creek, the 
percentage discount for non-profit co-operatives has also been in that 
range. 

In formulating a policy on this matter. Council will presumably want a 
relatively consistent pattern while, at the same time, ensuring that the 
economics of the non-market development will work. Accordingly, it is 
recommended that the policy for the future be that the land for non- 
market use be discounted by 33% from market value (under its current 
permitted use), and where staff determine that this policy is not 
appropriate in the circumstances, that this fact be reported to Council, 
with reasons to explain it, and with recommendations on alternative 
lease terms. 

B. Control over Re-Sale 

A concern that is present when Council sells/leases land for non-market use is 
that the co-operative may, at some point in the future, disband and sell the 
housing development and individually realize a profit on the sale of City 
subsidized land. 

CMHC, in dealing with this issue, has insisted that the articles of incorporation 
for the co-operative be such as to prohibit this action. If the co-operative 
were to disband and sell its development, the articles of incorporation for 
CMHC funded co-operatives provide that it would have to use the proceeds to 
contribute to other non-market housing. 
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In dealing with this issue in the leases to the Co-operative in False Creek, 
Council approved the terms of the lease which provided that the majority of the 
development always be occupied by members of the Co-operative. Further, the 
lease prohibited the sale (assignment) of the development to anyone else without 
the City's consent, which consent may be arbitrarily withheld. These provisions 
give Council substantial control over the ownership of the development and it is 
recommended that these terms be included in future leases to non-market develop- 
ments. 

C. Control Over Membership 

Another concern that is present when Council sells/leases land for non-market 
use is that the co-operative may shift its membership such that it becomes 
predominantly middle and upper income people. 

CMHC, in their operating agreement with the co-operatives, deal with this issue 
in two ways. First, the agreement states that a certain, specified percentage 
of the units in the development shall be occupied by low income families 
(low income is defined in terms that the rents are greater than 30% of the 
individual's income). Second, the agreement provides that, where the rents 
are less than 25% of the individual resident's income, a surcharge will be 
added to the monthly rent. The effect of this surcharge is that certain 
residents will be paying rent on their unit which approaches full market rent. 
In addition, the proceeds of this surcharge will go towards further subsidizing 
those lower income residents who would otherwise have to pay rent in excess 
of 30% of their income. Thus, through these two provisions, CMHC has substantial 
control over the income of the occupants. It will also be noted that the 
CMHC agreement pretty well requires the co-operative to have some higher income 
residents in order that funds will be generated to further subsidize the low 
income residents of the development. 

In the leases that were issued to the False Creek co-operative, the CMHC 
agreement was incorporated into the City lease documents. Further, if the co- 
operative were to ever breach the CMHC agreement, the lease provides for the 
ground rent payable under the lease to be increased to full market value. 
By this technique, the City is ensured that it will not subsidize the co- 
operative if it loses its low income profile. It is recommended that these 
two terms be incorporated in future leases to non-market developments. 

PENTA Co-operative - Second and Wallace 

On October 7, 1975 Council resolved that the Director of Planning be authorized 
to discuss the subsidivison of the City-owned land at 2nd and Wallace to include 
a development by the PENTA Co-operative and that the Supervisor of Property & 
Insurance be authorized to discuss suitable lease terms. 

Subsequent to the rezoning of the site, the City Manager, in a report dated 
September 27, 1976, stated that the residual land value for the PENTA site 
is $177,900. This residual land value is determined by taking the maximum 
value of the development (as determined by CMHC) and deducting the cost of 
construction. 

The proposed form of development is twenty townhouses (nine 3-bedrooms, 
nine 2-bedrooms and two 1-bedrooms) on a 0.95 acre site. The design and 
development statistics were reported to Council at the time of the rezoning. 

The PENTA Co-operative has now requested a lease from the City, with the initial 
ground rent based upon 8% of $177,900. 

The Director of Finance advises that the value of this lease to the City, with 
reasonable escalation and revaluation clauses, is in the order of $210,000. 
The market value of this site under its present zoning is $363,000 and accordingly 
the requested lease terms would mean a write-down on the value of the land of 
42%. (The write-down under the previous RS-1 zoning would be 26%.) 


BOARD OF ADMINISTRATION 


PERSONNEL MATTERS 

REGULAR REPORT SEPTEMBER 18, 1970 

RE COMMENDAT I ON 

1. Salary and Classification Review - 
One Building Inspector I Position, 
Department of Permits & Licenses . 

The Director of Personnel Services reports as follows: 

"At the request of the incumbent, I have reviewed the duties 
and responsibilities of the above captioned position in the 
Building Construction and Services Division of the Permits 
and Licenses Department. 

City Council, on February 28, 1967, adopted a report dealing 
with the establishment of a new permanent position in connec- 
tion with the maintenance of civic buildings subject to 
appropriate classification by the Director of Personnel 
Services. Subsequently, this position was classified as 
Building Inspector I . 

The incumbent of this position (E . Blair) performs duties in 
relation to an assigned area of responsibility within the 
Construction Co-ordinator ' s office and is now not closely 
related to other Building Inspector I positions. Generally 
speaking, Mr. Blair is responsible for dealing with a wide 
range of problems concerning alteration, repairs, maintenance 
of civic buildings in the capacity of technical expert, 
estimator, expeditor, co-ordinator, and supervisor of con- 
tractors' work. For example, Mr. Blair was involved exten- 
sively with the rehabilitation of sanitary facilities at the 
Pacific Hostel and the replacement of humidifying equipment 
at the Vancouver Art Gallery. 

This position is not adequately described by the class 
specification for Building Inspector I or any other existing 
City Class Specification. Therefore, it is necessary to 
create a new class entitled 'Construction Assistant', No. 
249-1. In terms of appropriate internal relationships, this 
class would be equitably established at Pay Grade 25 and I 
so recommend. 

The probation period will be one year. 

The estimated recurring annual cost of this proposal determined 
by the increase in the final step in the pay range at 1970 
rates and including fringe benefits at 10% will be $1,016. 

The Comptroller of Accounts reports that the additional funds 
estimated at $255 for 3 months in 1969 and $1,016 for the 
remainder of 1970 (12 months) (1970 rates) are available 
within the 1970 Departmental Budget. 

. . . Cont ' d . 
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In examining the economics of the proposed development, it is observed that the 
majority of the parking is being provided underground at a cost of $80,000. 
The Director of Finance advises that he does not consider it to be economic to 
provide underground parking, given the density of the site and land values. It 
is observed that, if the Co-operative reduced the number of dwelling units by 
two to three and used the space to provide surface parking instead of underground 
parking, then the construction costs could be reduced, the economics improved 
and the Co-operative could afford to pay the City a higher land value. 

However, the Co-operative is unwilling to consider such a redesign given the 
fact that the Planning and Engineering Departments have been urging underground 
parking for the site. Further, they advise that they cannot afford the costs of 
redesigning the site. 

Accordingly, the offer to lease the site at 2nd and Wallace by the PENTA Co- 
operative, at an initial ground rent based upon 8% of $177,900 is submitted 
for the CONSIDERATION of Council. If Council approves this rent, and hence, 
the subsidy of 42%, the Director of Finance will report back on other lease 
terms to be included in the ground lease. 

RECOMMENDATIONS 

It is RECOMMENDED that - 

A. (i) When City-owned land is being leased for non-market use, the value 

of the lease be set at two- thirds of the full market value of the 
land, at its intended use, and 

(ii) Where staff determine that this policy is inappropriate given the 
economics of the development, the economic situation be reported 
to Council along with alternative lease terms. 

B. Leases of City-owned and subsidized land to non-profit co-operatives 
contain the following provisions - 

- the majority of the proposed housing development always be 
occupied by members of the co-operative. 

- the assignment of the lease be prohibited without the City's 
consent, which consent may be arbitrarily withheld. 

- the operating agreement between CMHC and the co-operative be included 
in the lease, and if the agreement were to be breached, the rent 
under the lease be revalued to market value. 

CONSIDERATION 

The offer by the PENTA Co-operative Housing Association to lease the 0.95 acre 
site at 2nd and Wallace Streets, with the initial rents based on 8% of $177,900, 
is submitted for CONSIDERATION." 


The City Manager sufcirdts the foregoing policy recormendations of the 
Director of Finance for cmSIDERATION. 

With regard to the Penta proposal, the City Manager notes that the City's 
architect for its portion of the site has revised his plans by locating 
all parking on the surface rather than underground. By this revision, the 
subsidy has been reduced froti 65% to 40% (or 29% if the lease escalates.) 
It is further noted that the market price is based on $17,000 per unit 
which may be considered conservative in view of the density of 23 units 
per acre. 

The City Manager therefore BBCOMMENDS that Council not concur with Penta 's 
request as outlined in the foregoing report. 


The Committee report of September 30, 197 6 and the Manager's report 
dated September 27, 197 6 are recirculated for the information of 
Council. 


FOR COUNCIL ACTiON SEE PAGE(S) .cS22. 


MANAGER'S REPORT 


October 26, 1976 

TO: Vancouver City Council 

SUBJECT: Program Budgeting for the City of Vancouver 
CLASSIFICATION: RECOMMENDATION 


The following report has been received from the Director of Finance. 
" Introduction 

During the past several years, the Finance Department has been monitoring the 
effectiveness of various applications of modern budgeting techniques by 
municipal governments. 

There are many 'popular' modern budget models such as: 

PPBS (Planning Programming Budgeting System) 
PBS (Program Budgeting System) 
MBO (Management by Objectives) 
ZBB (Zero Based Budgeting) 
PB (Performance Budgeting) 

which have been implemented to various degrees. This report will make recommendations 
as to the procedure that, in our opinion, the City should follow. The basic 
philosophy behind the recommendations is that the City's approach should be on an 
incremental basis both in the phasing-in of various departments and boards and 
the degree of sophistication in the application to the departments and boards. 

Objective of This Report 

The objective of this report is to examine Program Budgeting concepts and their 
usefulness to the City and to examine the City's possible approaches to changes 
in its operating budget concepts and practices. It is treated as a 'given' that 
while the City's present operating budget system is not entirely unsatisfactory, 
it can and should be improved, to be of greater value in Council understanding 
of the City's activities, to assist in priority setting by City Council, and 
further, to provide a better management tool for the Administration. 

Description of the City's Present Budgeting System (excludes Capital) 

The City's present operating budget system can essentially be described as a line 
item budgeting system aggregated on an organizational basis which in a number of 
cases approaches activity breakdown. This type of budgeting does provide good 
cost control (based on historic costs) but does not relate the expenditure to 
other measures of management performance that are inherent in the above mentioned 
modern budgeting techniques. 

Regardless of its shortcomings, though, there will always be a need to retain line 
item control in the budget. An example of need for retention of line item control 
was the approach taken by the City of Chicago when, after a three year joint study 
project, they published a program budget to complement their City's traditional 
line item format. The announcement stated in part that the 'line-item budget has 
been retained for control purposes'. 

Some of the problems with the existing operating budget process can be sunmiarized 
as follows: 

1) The operating budget is normally considered on only a one year time frame 
basis, and does not always look at the financial ramifications of current 
decisions in future years. 

2) The existing budget process provides insufficient useful information 
about the nature and the level of services presently provided, the 
reasons for providing the service, or the resources needed to provide 
varying levels of service. 
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3) The present budget review process assumes to a significant extent that 
the existing level of service and method of delivery of the service is 
correct and the review tends to focus on increases sought in the level 

of service. There is insufficient review of whether the service should be 
provided at all or should be provided at a lower level. 

4) There is very little analysis of the value of trade-offs, that is the 
value of cutting one program in order to expand another program that may 
have a higher priority or conversely, trade-offs between the elements 
within a program. This condition arises largely from the fact that our 
resources have not reached the stage so common in many cities where such 
trade-offs are absolutely necessary or where service cut backs are 
mandatory because the money just is not available. 

5) The budget document does not show the work that is to be carried out or the 
services performed, it does not state the organizational unit's objectives, 
nor does it provide any indication of achievement of those objectives. 

However, it is not correct to state only that we operate with a line item budget. Much 
of our budget is structured on a semi-program basis, with the line items existing 
within programs. What is not done is the priority rating by program nor other than 
in Engineering do we satisfactorily measure achievement of program objectives. 


In certain areas program budgeting is of only secondary value. For instance, the 
accounting and payroll functions of the City are activities that we must perform. 
They cannot be abandoned because some other program is said to have a higher 
priority. Obviously, for activities such as accounting and payroll, the application 
of P.B.S. is not as advantageous as in many other areas. 

Many of the activities in the Engineering Department can be said to be already on 
a program basis, where conversion to P.B.S. would mean very little change. An 
example is the Pavements Maintenance Program, which is a sophisticated (i.e. complex) 
program, with a highly computerized information system used in management control 
of the program, and which uses multi-year estimates aimed towards highly specific 
objectives. Implementation of P.B.S. would have little effect on the structure 
of such a program. 

The group of City programs and activities that might be described as being of a 
social (i.e. public health, welfare grants, certain Social Planning activities), 
cultural (i.e. auditorium, museums, planetarium, archives), and recreational 
(i.e. parks, community centres, libraries) nature are those that traditionally 
have probably not been subject to ongoing rigorous evaluation of priority levels; 
these programs do not generally have easily quantified objectives therefore performance 
to the objectives is difficult to measure. This general area of City activity would 
benefit most from the application of P.B.S. 

Theoretical Concepts of Program Budgeting System 

In theory, P.B.S. provides (1) the means for identifying goals and measuring achieve- 
ment of these goals, (2) priority rating those programs for the purpose of trade-offs, 
and (3) a form of analysis to assist in a means of allocating limited resources by 
programs . 

It requires; 

1) Identification of both broad and specific organizational objectives 
and goals. 

2) Meaningful, measurable and realistic program goals. 

3) Clear and meaningful measures of accomplishment of goals, usually through 
a comprehensive management information system. 

4) That both management and City Council be involved in the goal definition 
process, be highly committed to the process and further be involved very 
strongly in the priority rating and trade-off processes. 

5) Restructuring of the budget and accounting system to match the program/or- 
ganization unit/goal structure. 
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6) Often some organizational restructuring. 

7) A multi-year analysis/projection strategy. 

8) Full staff commitment and effort at all levels. 

9) Usually a great deal of money. 

The experience of other cities in trying to implement theoretical models of 
P.P.B.S. or P.B.S. or combined with P.B. and/or M.B.O., Z.B.B., on an all-at- 
once basis has been unfortunate. It requires an enormous effort and dedication, 
it is very expensive, it is very upsetting to the organization, and success would 
appear to be very difficult to attain. 

The benefits of P.B.S. can generally be summarized as follows, in the theoretical 
concept: 

1) P.B.S. incorporates not just a financial plan but also a managerial 
plan. 

2) Gives management the impetus to examine their work and service output 
and to gauge it in terms of their objectives (this applies to City 
Council also). 

3) Gives management the initiative to undertake program analysis in order 
that they may get more for their money (Vancouver already does this in 
many areas) . 

4) Focuses attention on the longer run financial implications of budget 
decisions. 

5) Provides management with a better tool to communicate their operations 
to Council and to identify reasons for shortfalls in the attainment of 
objectives . 

6) Is a tool to assist in the allocation of existing resources. However, 
it should not be considered a blank cheque for unlimited resources and 
organization units are asked to optimize their output, not maximize it. 

Recommended Practical Approach to P.B.S. for the City of Vancouver 

To attempt to implement a full P.B.S. system across the City as a whole within a 
short period of time would require a very large allocation of existing staff 
resources, a large expenditure (in excess of half a million) for consultant's services, 
and a full commitment by management to its successful implementation. Also, 
based on the experience of other cities, it is highly likely that this would not 
really result in what we want or in a workable or accepted system. It is therefore 
tiiy recommendation that the City adopt an evolutionary procedure capable of being 
changed as we proceed towards a workable goal. This will allow us to further 
benefit from the experience of others and to benefit from new ideas as they occur. 
We hope to accomplish .this by the use of existing staff, a modest amount of 
additional staff, and possibly some consultant use on specific projects. 

The following list of activities is our recommended method of achieving a program 
budgeting system with full capabilities. It is capable of being used in one 
department and not in others or several departments at the same time who in turn may 
be at different points in the procedure, depending on their internal skills and 
resources and the willingness of the management staff to put serious effort into 
it, as well as available resources from the Finance Department. 

The following is the recommended series of steps: 

1) Determine the most appropriate departments or boards for the implementation 
of P.B.S. 

- our initial recommendation is the Parks and Police Boards and the 
Health and Planning Departments. 

2) Review with the department/board their acceptability and staff requirements. 
They do not all have to necessarily start together, or be implemented at 
the same speed. 
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3) Define the programs (major areas of activity) within the current 
organizational structure of the selected departments and - 

a) report any obviously desirable organizational changes that 
become apparent through the program definition process. 

b) where programs do not fit the organizational structure (cross 
departmental lines), introduce aggregation codes into the 
Budget/ Accounting System. 

4) Define the goals and objectives of each program and identify the various 
outputs of each program, noting both the quantitative and qualitative 
aspects of the outputs. Having identified the outputs, develop methods 
for measuring the outputs, if this is financially and practically possible. 
In some cases it will not be possible to develop satisfactory measures. 

5) Include program budget information in budget documentation. This step 
will be incorporated at any point when information is considered to be 
relevant. 

6) Reshape the budget and accounting structure to fit the program structure, 
so that allocation of resources and activity can be identified by program. 

7) Formulate broad, long term goals by program for multi-year projections of 
resource needs. 

8) Continue to refine and redefine the objectives and goals of the programs. 

As departments gain experience and appreciation in measuring their outputs in 
relation to the inputs of resources, they will be able to assess the impact of 
changing the levels of service, including alternate delivery methods, and to 
recommend the reallocation of resources as necessary. 

At some appropriate point in the above process, the budget/accounting systems 
should be changed to accommodate those programs which cross or span the organization 
units or, conversely, the desirability of making organizational changes to accom- 
modate the programs. 

Council would use P.B.S. as a managerial tool, a policy tool, and as a means to 
facilitate Council's evaluation of staff achievement of objectives. It would 
also allow Council to make service level trade-offs and to have a longer run 
appreciation of financial decisions. Council must be kept informed at all stages 
of the implementation and should become heavily involved in objective setting 
and priority analysis. 

Staffing and Finance Department Reorganization 

It must be clearly understood that P.B.S. has a distinct cost in manpower and 
absorption of time of existing staff, particularly at the management levels. 
It can be expected that as the implementation proceeds a budget officer will be 
required in each department (in some cases this position already exists) and 
additional budget and analytical staff would be needed in the Finance Department, 
Budgets Division. Staff increases necessitated by improved management information 
systems for measurement of objectives and their achievement are not determinable 
at this time but should not be excessive. The provision of specialized program 
budget expertise in large departments to provide assistance to management appears 
to be mandatory if results are expected. A review of two Canadian cities showed 
this to be true. One city had the expertise within a particular department and 
from all indications was successful, whereas the other city did not have this 
expertise within the identical department and the department felt that P.B.S. 
was of little value to them and they merely filled out the forms, etc., making 
no managerial use of the system. 

The City's present Budget Division consists of a Comptroller of Budgets, a Budget 
Officer, an Assistant Budget Officer and a Secretary, an understaffed function 
by comparison with most cities. This group presently assembles, initially 
reviews, and controls the entire City Budget. Budget positions exist also 
within certain departments such as Parks and Engineering, and some positions 
in other departments have heavy initial budget preparation responsibilities. 
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The Financial Analysis Branch of the Finance Department consists of a Supervisor 
and two Analysts, whose responsibilities are to handle special projects for the 
Director of Finance and provide economic, financial, and analytical skills in 
the areas of analysis and research, policy analysis and policy development. The 
staff are general ists but have a strong orientation to economics and policy issues. 
They are also, by default for lack of other staff, heavily involved in staff and 
line functions in the housing and development area. 

We are of the opinion that the budget process, if targeted towards the attainment 
of P.B.S., requires the infusion of additional analytical skills, to: 

1) assist departments in the conceptualizing of programs, specification 
of objectives, and possibly education of staff, and 

2) assist in developing measurements of activity and systems for 
collecting data. 

It is our recommendation that the Financial Analysis Branch be merged into the 
Budgets Division. Appendix 1 shows the organization of the Branch and the 
Division at this time and Appendix 2 shows the recommended amalgamation including 
the one additional recommended clerical position. Even without the advent of 
P.B.S., the present budget function requires additional help. The workload on 
the existing staff is unacceptably high and results in necessary review work not 
being done. 

The estimated increased cost (see Appendix 3 for details) for the reorganization 
including the additional position and equipment, etc. for 1976 is $6,515 
and the estimated annual increased cost is $18,000. Funds for 1976 are available 
within the departmental budget. 

If it is found in the P.B.S. design and implementation stages that too much of 
the Analysts' time is taken by P.B.S. work then their other work will suffer 
beyond an acceptable level and I will have to ask for additional assistance. 

The present function of reviewing the adequacy, with the affected departments, 
of fees and charges, is dispersed in several places in the Finance Department 
due to lack of sufficient staff in any one division. This is not a satisfactory 
arrangement and does not lead to adequately programmed reviews. It would be 
my intention to include the responsibility for this process in the restructured 
division. 

City of Vancouver's Capital Budget Process 

The City's existing Capital Budget process is not overly satisfactory for a number 
of reasons primarily related to its lack of review on an ongoing basis, related 
to changing priorities. It tends to be structured on a five year basis because 
of the necessity for voter approval, and to receive less than adequate review 
each year during the five years, even though it must certainly be recognized that 
the departments do make recorranendations for changes that are reviewed by Council 
and in many cases accepted. 


The Capital Budget process is further complicated by the fact that we in effect 
have two Capital Budgets, the basic Capital Budget whose primary source of funds 
is debenture borrowing and the Supplementary Capital Budget whose primary source 
of funds is the tax levy. The two Capital Budgets tend to be used for fairlv 
different purposes and are not necessarily amenable to similar preparation and 
review processes. 

It would be my intention to have the Budgets Division report on improved processes 
for capital budgeting, preparation and review processes, and control procedures, 
for Council consideration in 1977 as an initial step towards, if possible, integration 
eventually into the P.B.S. system. 
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RECOMMENDATIONS 

It is RECOMMENDED that 

A. The Financial Analysis Branch be merged with the Budgets Division 
and be retitled Budgets and Research Division. 

B. The position of Comptroller of Budgets be retitled to Comptroller 
of Budgets and Research. 

c. That an additional position of an Accounting Clerk II be approved 
for the Division, subject to classification by the Director of 
Personnel Services. 

D. The necessary additional equipment and renovations be approved at 
an estimated cost of $5,950, funds to be provided within the 
departmental budget. 

E. The increased operating cost amounting to $565 for 1976 be provided 
within the departmental budget. 

F. The Director of Personnel Services review salary classifications 
of the positions affected by the reorganization. 

G. The City adopt the procedure outlined in this report for budget 
modification relating to a P.B.S. system. 

A copy of this report has been forwarded to the Business Manager of the Vancouver 
Municipal and Regional Employees Union." 


The City Manager RECOMMENDS that the foregoing recommendations of the 
Director of Finance be approved. 


FOR COUNCIL ACTION SEE PAGE(S) .322™>- 
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OISTRIBUTED MONDAY D 

ISiftNAGER'S REPORT 

October 27, 1976 

TO: Vancouver City Council 

SUBJECT: Street Occupancy - 312 Main Street 

CLASSIFICATICN: RECCMMEM3ATIC»^ 


The Assistant Director, Inspection and Enforcement Division, Department 
of Permits and Licenses and the City Engineer report as follows: 

"An application has been received from the Construction and 
Maintenance Division of this Department to occupy a portion 
of Main Street between Cordova and Hastings 

in connection with the renovations to the Public Safety 
Building. A section of the proposed street occupancy would 
extend 23.5 feet into the Main Street allowance. 

Under the provisions of Subsection 1.14.4 of Building By-law 
4702, City Council approval is required if the occupancy of 
any street extends more than 20 feet from the street line. 

A plan of the proposed street occupancy has been submitted to 
the City and meets with the approval of^the City Engineer. It 
is felt that the proposed street occupancy will provide sufficient 
protection to the public during the course of construction, and 
disruption of traffic will be kept to a minimum. 

I therefore RECOMMEND that approval be granted to the contractor, 
Turnbull and Gale Construction Company Ltd., to occupy approx- 
imately 23.5 feet x 100 feet of Main Street in connection with 
the renovation work of the Public Safety Building for a period not 
to exceed 3 8 months . " 

The City Manager RECOMMENDS that the recommendation of the Director 
of Permits and Licenses and-'the City Engineer be approved. 


FOR COoHCIl ACTION SEE PAGE(S) .^.5>.Q^ 


REPORT TO COUNCIL 


SiaNDING COMMTITEE OF C0CM:IL 


October 21, 1976 


A meeting of the Standing Conniittee of Council cxi Finance and 
Aaministration was held in the No. 3 Cotmittee Boom, third floor. 
City Hall on Thursday, October 21, 1976 at appproximately 1:30 p.m. 


PRESENT: 


Alderman &/;eeney, Vice-Chairnan 
Alden aan Kennedy 
AJ^dGTinan Marzari 


ABSENT: 


Alderman Volrich 


OCt^MmEE CLERK: 


G. Barden 


EECOtWENDATICN 


1, Heritage Festiv al 

The Gorrraittae had for consideration a JSinager'^s report dated October 8, 
1976 (copy circulated) vtetein the Director of Social, Planning reqcested 
that $40,000 be provided in the Revenue Budget fraas the 1976 Contingency 
Rfiser^'e for a nomth long "Heritage Festival" in duoftf 1976. 

Mr. E. Fladell, Social Planning Depa^'tment, reported there is tranaidous 
enthusiasm aiid supporL for such a festival in the arts ccsnoounity, media, 
business and tourist industries. In order to secure Federal and Provincial 
shares of funding and to schediiLe performances, a oonmitment from the City is 
essential at this time;.. Ihe Heritage Festi.val Society has conroitted an amount 
of $40,000. 

Mr. R. Carey, Ccmraanity Arts Council, supported the proposed festival 
and stated it \vould draw tremendous attention to tte arts and crafts in the 
v;hole ccsmBjnity. ' 

Following furtJier di.scussion it was 

RE00^?4ENDED 

A. That $40; 000 be provided ±u tiic Peveaiue Budget from, Gontin§Kicy 
Reserve for 1976 subject to satisfactory fiiiancial coiraiticients 
for equal cost sharing being received front the Federal and 
Provincial GovemiTients by Dc^oanljer 31, 1976. 

B. lhat Social Planner Ernie F.ladell co-oirdinate the Heritage 
Festival for the City and be authorized to contact Federal 

cind Provincial officials to apprise thara of this proposed civic 
sponsored program and to obtain matching funds, 

C. That June 1977 be proclainisd "Vancoir/er Heritage Month" and that 
the City undertake to involve as many interested local groups as 
possible to contribiite to tViis event. 


2. Canadian Music Tfest - Grant Reques t 

The CcTLToittee had for consideration a Manager's report dated 
September 29, 1976 (copy ciraiLated) wherein thja Director of Social Plannjjig 
reported on a proposal to open a branch of the Canadian Masic Centre in 
Vancouver to serve Western Canada. Tlie Canadian Masic Centre's iaicatE: is 
derived, principally from the Canada Council, Provincial Govemnients including 
B.C., Alberta, Quebec and Ontario, and the irunicipalities in wtiich the 
cervixes :-^xi.st. 


Cont'd . 


standing Ccranittee of Goimcil . 2 

on Finance and Admind.stration 
October 21, 1976 

Clause #2 continued ; 

A delegation headed by Dr. A. E. Clingman, Chairman, M ifoc Ccranittee, 
for the project, requested $15,000 froca the City towards the ejq^ense of 
establishing and/or maintaining a Canadian Music Centre in Vancouver. 

Ihe Conmittee questioned the amount of continuing funding and 
Mr. Fladell stated that it would be in the area of $5,000 annually. It 
was noted that space is available in the Conmunity Mosic School vdiich would 
be a good location for the purpose of starting \jp the operation. The M 
Hoc Conmittee suggested that the City si5:port might lie in the direction 
of funding this space to the mutual benefit of the QOTnunity Hasic School 
and the Candian Music CentreA^ancouver. 

Follov/ing furlhex discassion it was 

PHCOMCr^IDED 

A. That $5,000 be approved as a grant to Canadian Music West for 
rent and ottier office ejcpenses; 

3. That the City Architect, Itr. A. Langley, be enpowered to appxjve 
the sub-leasing of mutually agreeable space at the GcraxBjnity 
Mijsic School to Canadian I^Lisic Vfest; 

C. Hhat all the cibove be subject tc confirroation fran the 

appropriate parties advising the Director of Social Planning 
that this project has received the anticipated landing frcsa 
Canada Council, the Provincial Goverrroent a:id the private sector. 


3 . Great er Vancouver Art is t's G al lery Budget 

The Conmittee had for consi.dei:ation a Manager's report dated October 8, 
1976 (copy circtilated) vterelii ttie Director of Social Plannijig r^jcrted on 
tJrie Greater Vancouver Artist's Gallery Bxdget. In i^ril, 1S76 $22,767 was 
requested by the Society frcni the City as its share of the costs for the 
Gallery. Council approved half the amount ($11,384) with a review in six 
month's time. 

Ms. F. Fitzgihibon, Director of the Artist's &ller7Y' Society, went, over 
the Society's operating expenses for the period May 1, 1976 to April 30, 1977 
and funding as follows: ' 

' Monthly Operating Costs s 


Salaries (2 persons) 

$1692. 

Fringe benefits 

102. 

Office Supplies and Services 

100. 

Telephone 

20. 

Rent 

300. 

Utilities 

50. 

Framing and repairs 

100. 

Transportation 

70. 

Total Monthly Costs 

$2434. 


Projected to 12 months plus $168. per 
month salary adjustment for January 
through April, 1977 


$29,880. 


Funciir g b y Source 


B.C. Cultural Fund 
Habitat Festival Society 

for services rendered 
Local Initiative Program 

for April L May, 1976 


$5,000. 
1,500. 

J>,00 0. 8, 5 00.( total funding 

exclusive of 
City ' a funds ) 


Balance to be funded 


$21,380.' 


Cont'd 
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Board of Administration, September 18, 1970 (REGULAR PERSONNEL - 

Clause No. 1 (Cont'd.) 

This report has been discussed with the Director of Inspections 
and the Business Manager of the Municipal and Regional Employees' 
Union, who concur herein. 

SUMMARY 

Present 

Incumbent Classification 


Proposed Effective 
Classification Date 


E.H. Blair Building Construction Oct. 1, 

Inspector I Assistant 1969 

Pay Grade 23 Pay Grade 25 

($753 - 825) ($753 - 902) 


1970 Rates 


Your Board 


RECOMMENDS THAT: (a) the foregoing recommendation of the Director 

of Personnel Services be adopted. 

(b) Class Specification No. 249-1, Construction 
Assistant, be adopted. 

(Copies are circulated for the information 
of Council.) 


****** 


FOR ADOPTION SEE PAGE(S).....(2.^>.Q — 
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on Finance and /idndnistration 
October 21, 1976 

Clause #3 continued : 

Mr. E. Flrdell of tl:e Social Planning Departwnt reported that tlie 
Society has received from the City $7,589.32 of the $11,384 allocated for 
the period April 30, 1976 to September 30, 1976, leaving an undisbursed balance 
of $3,975. Further, the City has realized revenue of $2,406 during this 
six month period, so that the net cost to the City during that period is 
$5,183. The Society has ajplied for a local initiatives grant for the period 
effective December, 1976, and, vAiatever amount is received from this soiorce 
will further reduce the funding required of the City. There will probably 
also be further revenue generated by the sale of prints, to be credited to 
the City. 

Follcving discussion it was 

RECOtMENDED 

A. That the cxmixact vdiich oorarient^ed on May 1[ 1976 and centimes 
until October 31, 1976 be renewed as of November 1, 1976 to run 
for six months to April 30, 1977. Further, that corpensation 
of $9,816 be establish^ as further City cost vdiich, together 
with the imdisbursed balance of $3,975, as previously approved, 
will suffice to fund the Society's services to i^il 30, 1977, 
id.th such cost to be partially defrayed by any LIP funding, or 
cale of prints revenue during th-at period. 

B. That this mattsr be reviewed again at the end. of March, 1977 
with a view ta^-ard further reducing the Cit^^'s share by virtue 
of Gallery receipts for salt^c of ]">anners and :"lags as well as 
other funding it may receive for opsrational ej^ienses from LIP 
find other soittces. These would be applied agcdnst the City's 
share of cost for services in the contract period i^ril, 1977 
bo >3arch, 1978. 


4, Theatre in the Park 

The Cdnrnittse had for consideration a Manager's report dated October 12, 
1976 {copy circulated) wherein the Director of Social Planning reported on 
the "iJieatre in the Par'k's vrorfft fina-ncial loss since its inception in 1969. 
Tna su::rsner of 1376 was the vorsl. in a generation and the Tiiestre in the Park 
suffered losses in excess of $40,000. 

'Jha Director of Social Planning reporl.ed that the Finaiice Carmittee in 
June, 1976 turned down a request by 'i'lieatre in the Park to establish and 
.irplertent a fund to ensure against disastrous fioancia.! effects of an 
unusually v/et suinrer. The Ccntnittee suggested that iii the e%'ent of such a 
financial disaster due to inclement weather the Theatre in the Park could 
appeal to City Council for a supplesmentary grant. 

Following further discussion it was 

RECa«S>!ENDED 

THAT due to special, circumstances a grant of $10,000 be approved 
for tJhe year 1976, to help the Theatre in the Park Society cover 
tlieir $40,000 deficit, on the ccjndi.tion that the £cv::iety will make 
every effort to find alternate bad weatiiez' sites for performances 
during the 1977 reason. 


5. License Fee for Li^^-aboard Boats 

The Coimiittee load fox consideration a Maiiager's report dated 
September 21, 1976 (copy circulated) vv4ierein the Director of Finance 
■.■ 'Oirinends a 38% increase in license fees for live-abDrord boats in Vancouver, 

.reoort outliries Uia basis of: tbj^ cuxrent fee struot-ore, iiicre^.ses in 
■• iperLy taxes, sagccsted inc'-'.eiise in fee stcucture, cvd future ameaxlment 
u.' ">ce- ures . 
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StaxTding Ccxra-dttee of Council , .... 4 

on Finance and Administration 
Ccteb?^ 21, 1975 


CIau50- #5 continued : 

Current fee structure is as follows: 

" Length of Boat Annual Fee 

0-21' $144.00 

22-30' 168.00 

31-39' 204.00 

40'+ 252.00" 


Ihe fee schedule reccamiended effective January 1, 1977 is as follavs: 


" Length of Boat 
(Lineal Feet) 

0-21 
22 - 30 
31 - 39 
40 + 


Annual Fee 

$199.00 
232.00 
282.00 
348.00 


It was noted that a two-year period between revision of fees means 
large increases to catch i:^ to current costs ^ and it was felt the fee 
schedule shoijld be revised annually. 


Folloc-^^jig discussion it was 


A. That the 1977 fee schedule for 3 :bfe- -aboard boats be as follows: 


l£2ngth of Boat 
(Lineal Feet) 


Annual Fee 


0-21 
22 - 30 
31 - 39 
40 + 


$199.00 
232.00 
282.00 

348.00 


B. That this fee schedule be revised annually in the future. 


'Ihc ireeting adjourned at approxlnv'tely 2:15 p.in„ 
************ 


FOR COliNGL ACTION SEE PAGE(S) .3.^ 
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PART REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


OCTOBER 21, 1976 


A meeting of the Standing Committee of Council on Community 
Services was held on Thursday, October 21, 1976, in Committee 
Room No. 1, Third Floor, City Hall, at approximately 3:30 P.M. 


PRESENT ; Alderman Rankin, Chairman 
Alderman Marzari 
Alderman Sweeney 

ABSENT ; Alderman Boyce 

Alderman Volrich 

COMMITTEE CLERK: H. Dickson 


RECOMMENDATION 

1 . Liquor Permit Application - 633 Hornby Street 

The Committee had before it for consideration a Manager's 
Report dated October 7, 1976 (copy circulated) on the application 
of Mr. B. Williams for Development Permit Application No. 75330 
to use the second floor of the existing two storey building at 
633 Hornby Street as a restaurant and cabaret. 

A representative of the Planning Department and the applicant 
appeared before the Committee on this matter, and following brief 
discussion, it was 

RECOMMENDED 

THAT the application of Mr. B. Williams for Development 
Permit Application No. 75330 to use the second floor of 
the existing two storey building at 633 Hornby Street 
as a restaurant and cabaret be approved. 


2 . SPARC of B.C. Grant Request - $5160.00 

The Committee had before it for consideration a Manager's 
Report dated September 29, 1976 (copy circulated) in which the 
Director of Social Planning reported on the objectives and some 
of the services provided in Vancouver by the Social Planning and 
Review Council (SPARC). In the Manager's Report, the Director 
of Social Planning recommended a grant of $5160.00. 

Ms. Mary Knox, President of SPARC, appeared before the 
Committee and distributed copies of various publications from 
SPARC . 

During discussion, the Committee noted that the work of the 
Social Planning and Review Council does complement the work of 
civic staff, and following consideration, it was 

RECOMMENDED 

THAT City Council approve a grant of $5160.00 to 
Social Planning and Review Council to be used as 
follows : 

a) $4900.00 for the salary of one staff 
person half time for seven months 
(October 1976 to April 1977) to work 
with City Departments and community 
groups on social research projects. 



Continued on Page 2 . . 
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Clause No. 2 Continued 

b) $260.00 for organizational costs for the 
development of the Coalition of the Dis- 
abled . 


3 . Charlford House Society for Women Grant Request - $2000.00 

The Committee had before it for consideration a Manager 's 
Report dated September 30, 1976 (copy circulated) in which the 
Director of Social Planning reported on the operation of Charlford 
House Society for Women, a recovery home for female alcoholics 
located in Burnaby. It was noted in the report that 75% of the 
residents are referred from the Vancouver Pender Detox Centre 
since there is a shortage of such facilities for women in Vancouver 
City. 

A representative of the Social Planning Department, a member 
of the Board of Directors of Charlford House Society and a number 
of former residents of the establishment appeared before the 
Committee on this matter, and it was pointed out during discussion 
that the Alcohol & Drug Commission had reduced its grant to Charlford 
House for the 1976/1977 funding year. A representative of the 
Social Planning Department stated there are indications Charlford 
House will receive full funding for the 1977/1978 operating year. 

Following further discussion, it was 

RECOMMENDED 

THAT a grant of $2000.00 be approved to be used for 
salaries o^ staff of Charlford House Society for 
Women for the period ending March 31, 1977. 


INFORMATION 

4 . Billy Bishop Legion - Complaints re Hours of Operation 

The Committee had before it for consideration a Manager 's 
Report dated October 7, 1976 (copy circulated) in which the 
Director of Permits and Licenses reported on a petition from 
residents in the vicinity of Billy Bishop Legion in which they 
complained of noise and parking problems and requested an 11:00 
P.M. closing time. 

The Director of Permits and Licenses, the manager of the 
Legion and a number of residents in the area appeared before 
the Committee on this matter, and it was pointed out to the 
Committee that hours of operation of such establishments are 
determined by the Liquor Administration Branch and the Committee 
could recommend the Liquor Administration Branch require an 
earlier closing time than the present 1:00 A.M. 

Several residents from the area addressed the Committee 
and complained about noise, parking and traffic problems and 
vandalism. 

During discussion, it was noted this establishment has only 
twelve parking spaces; however, as it is a non-conforming use, 
it is not required to provide additional parking. 

Residents claimed the open ended parking lot constitutes 
a danger to some children in the neighbourhood. 


Continued on Page 3 . 
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Clause No. 4 Continued 

The manager of the Legion told the Committee that in his 
opinion noise from the Legion is not unreasonable and that if 
its hours of operation were restricted to 11:00 P.M., it would 
likely have to close completely as it would then not be in a 
position to rent out the upstair floor for dances and concerts. 

The manager stated the Legion does respond to complaints 
of noise and that the establishment is in complete compliance 
with all existing by-laws. The manager suggested there are 
very few police reports on the operation of the Legion and 
suggested the Committee check with the Police Department, 

Following further discussion, it was 

RESOLVED 

A. THAT the Committee request the Chief Constable 
to investigate complaints of residents in the 
vicinity of the Billy Bishop Legion regarding 
noise and vandalism; 

B. THAT the appropriate City Inspectors review 
complaints of noise and other pertinent issues; 

C. THAT the City Engineer investigate methods by 
which safety at the parking lot of the Billy 
Bishop Legion could be improved and how parking 
in the area could be improved; 

all of the above to be reported back to the Community 
Services Committee. 

RECOMMENDATION AND CONSIDERATION 

5 . Akali Singh Sikh Society - Request for Land 

The Committee had before it for consideration a Manager's 
Report dated September 28, 1976 (copy circulated) in which the 
Director of Planning and the Supervisor of Property & Insurance 
reported on the request from the Akali Singh Sikh Society for a 
3 to 5 acre site on which to build a new temple. 

It was noted in the report the Society specifically has 
expressed an interest in two City-owned sites: 

a) Property on the south side of Grandview Highway 

at Penticton Street, adjacent to Beaconsfield Park; 

b) A site in the area commonly called Thunderbird 
Island, being bounded by 1st and 5th Avenues, 
Skeena Street and Highway 401. 

The Supervisor of Property & Insurance, a representative of 
the Planning Department and the applicants appeared before the 
Committee on this matter, and during discussion, the applicants 
indicated they prefer the first site at Beaconsfield Park. 

It was also noted during discussion that St. Margaret's 
Church, which had requested a portion of the property at the 
Thunderbird Island site, apparently is no longer interested in 
acquiring this property. 

It was also noted during discussion that a Public Hearing 
would be required before the Society could proceed with construc- 
tion of its temple. 


Continued on Page 4. 
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Clause No. 5 Continued 

Mr, R. Youngberg of the Planning Department advised the 
Committee that from a planning point of view the Thunderbird 
site is preferable as it is not suitable for residential uses, 
whereas, the five remaining acres at the Beaconsfield Park site 
could be utilized for housing. 

During discussion, the Committee noted that Council, last 
year, approved the sale of 3 acres at the Beaconsfield Park site 
to the Italian Folk Society for a community centre type of 
development and that there are two other community centres not 
far from Beaconsfield Park. 

A spokesman for the applicants conceded that while they 
prefer the Beaconsfield site, the property at the Thunderbird 
Island location would not have building foundation problems 
which exist on the Beaconsfield property. 

Addressing himself to points contained on Page 3 of the 
Manager's Report which indicated that the Society may not meet 
all criteria for eligibility for aid and/or subsidies to non- 
profit organizations, the Society's spokesman told the Committee 
the Akali Singh Sikh Society is a church, the same as St. 
Margaret's Church and that the Society is applying for subsidized 
land . 

The spokesman told the Committee the Society plans to spend 
approximately $500,000 to $600,000 to build its new temple. 
This is above the cost of land. 

The Society's spokesman, viewing the map of the Thunderbird 
site (Appendix B to the Manager's Report), indicated a preference 
for a southerly portion of the site as the northern end of the 
site would be too narrow. 

Following further discussion, it was 

RECOMMENDED 

A. THAT a site of approximately 3 to 4 acres be 
selected in the Thunderbird Island area for 
sale to the Akali Singh Sikh Society. 

B. THAT the matter of the most appropriate form 
of subdivision and the conditions of develop- 
ment for both the institutional and industrial 
sites in keeping with the surrounding develop- 
ment and the adopted neighbourhood plan be 
referred back to the Director of Planning for 
report to the Standing Committee on Planning 
and Development. 

CONSIDERATION 

THAT Council determine whether the disposition of the 
site is to be at a subsidized figure and if so, the 
amount of the subsidy involved; all other conditions 
of sale would be the same as those approved for St. 
Margaret's Church (Appendix C of the Manager's Report) 
with the exception that Item (v) be amended to read: 

"The date of sale being 120 days from the date 
of Council's approval of the sale, or the date 
of the rezoning of the property to allow con- 
struction of a temple, whichever is the sooner." 


Continued on Page 5 
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INFORMATION 

6 . New Central Hotel - Elevator Problem 

The Committee had before it for consideration a letter 
dated October 8, 1976, from the Downtown Eastside Residents 
Association complaining of continuing breakdowns of the 
elevator at the New Central Hotel, 42 East Cordova Street. 
The letter included a petition from tenants of the hotel. 

The Director of Social Planning appeared before the Committe 
on this matter and presented a copy of a letter dated October' 20 
1976 from the Assistant Manager- Administration of Central 
Mortgage & Housing Corporation, which is the "mortgagee in 
possession" 'of the hotel. 

During consideration of this matter, the Committee noted 
there was no representative of C.M.H.C. present at the meeting 
and following consideration, it was 

RESOLVED 

THAT the Committee write to the Assistant Manager- 
Administration of Central Mortgage & Housing Corpora- 
tion requesting that a representative appear before 
the Community Services Committee with a representative 
of the contractor who has the elevator service contract 
at the New Central Hotel to discuss the matter of the 
continuing problems of elevator service in the hotel. 


The meeting adjourned at approximately 5:30 P.M. 

FOR COUMCIL ACTION SEE PAGE(S) d^Ql^'' 


REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


OCTOBER 21, 1976 


A meeting of the Standing Committee of Council on Planning and 
Development was held in the No. 2 Committee Room, Third Floor, City- 
Hall, on Thursday, October 21, 1976 at approximately 3-30 p.m. 


PRESENT : Alderman Kennedy 

Alderman Bird 
Alderman Cowie 

Alderman Harcourt (Items 3-9 only) 

CLERK TO THE 

COMMITTEE : M.L. Cross 


INFORMATION 


1. Monthly Status of Rezoning Applications 

The Committee considered a memorandum from the Planning Depart- 
ment dated October 11, 1976 forwarding the Monthly Status of Rezoning 
Applications as of September 30, 1976 (on file in the City Clerk's 
office). 


RESOLVED 

THAT the Monthly Status report as of September 30, 1976 be 
received. 


2. Demolition of Storage Tanks - Gulf Oil of Canada Ltd. 
North Foot of Bute Street 


The Committee considered a report dated October 14, 1976 (on 
file in the City Clerk's office) which the City Manager submitted 
for information. In the report the Director of Planning advises 
that an application has been received for the demolition of all 
but one of the Gulf Oil storage tanks located on the north foot of 
Bute Street. Gulf Oil will retain the wharf and relocate a 315*000 
gallon tank from the west to the east end of the site. This reloca- 
tion would require a development permit and a further report will 
be submitted to the Committee when the application is received. 

Mr. T. Nonay, Central Area Planning Division, stated that the 
Fire By-law regulations require newly installed tanks to be under- 
ground or covered by 3 ft. of earth. Under these circumstances 
Gulf Oil has not decided if they will proceed with relocation but 
the Committee will be further advised. 

RESOLVED 

THAT the report of the City Manager dated October 14, 
1976 be received. 


cont'd 
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3 . Informal Meeting on Overall Planning Program 

The Committee considered a report dated October 13, 1976 (on 
file in the City Clerk's office) which the City Manager forwarded 
for information. 


In the report the Director of Planning advises that an informal 
meeting of civics staff and members of Council to discuss the 
Overall Planning Program was held on Thursday, September 30, 1976. 
It was noted that arising out of a survey of planning philosophy 
completed by both staff and members of Council, there was con- 
siderable disagreement on the functions of planning the nature of 
public interest, goals and the planner's role, perceived effective- 
ness of a comprehensive plan, and the relationship between Overall 
Planning and Area Planning. 

The Overall Planning staff provided a simple generic definition 
of planning i.e. "planning is the process of trying to make knowledge' 
able decisions today about things which have consequences in the 
future." Overall Planning is concerned with decisions affecting 
the overall future welfare of the city and the purpose of the 
Overall Planning Program is to "try to make decisions better by 
increasing the level of knowledge or understanding upon which they 
are based." Several alternatives for fulfilling this purpose were 
discussed in the report. As a preferred alternative the report 
suggests a continuing overall planning resource which was "based 
on an understanding of the city; accessible to the public; related 
to concrete decisions and actions; able to deal with dissensus and 
responsive to change and uncertainty." 

There was considerable discussion and debate at the informal 
meeting on five broad areas of concern 


General Directions for Overall Planning 

The Importance of Understanding the City 

Advocacy Planning 

The Role of Communication 

Alternative Management Approaches 


From the various points of views expressed a number of specific 
conclusions which seemed to have general agreement from those present 
were drawn. It was agreed that these statements should be brought 
to the attention of the Standing Committee on Planning and Develop- 
ment and Council. 


After discussion the Committee 


RECOMMENDED 

THAT the following statements on overall planning be 
endorsed in principle and referred to the in-coming 
Council. 


Preparation of a formal bound "plan" document (offspring of Bartholomew) does 
not appear to be relevant for Vancouver at this time. 

- A "looseleaf" collection of information about the city should be compiled. This 
information should be available in at least a preliminary form for the new 
Council to help toward a better understanding of the city. 


cont'd 
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Clause #3 Continued 


As Council formulates new policies, these should also be collated in a looseleaf 
document. 

Staff should set up an "understanding the city" briefing in January for the new 
Council. 

A planning process is needed which is flexible and subject to ongoing review, 
which provides opportunities for interest groups and "visionaries" to express 
themselves, and which communicates information in a manner which is concise, 
understandable, and enjoyable. 

The new Council should decide early in 1977 on how it wishes to promote the 
planning process. It must decide then how it wants to relate to citizens and 
how resources should be allocated to improve communication with people about 
planning for the future of the city. 

Given the political realities of the election cycle, the city should consider 
two year work programs for its departments in the context of longer range 
objecti ves. 

Staff should proceed with the preparation of a detailed program proposal for 
implementing an advocacy planning system, though the term "advocacy planning" 
should be dropped because of inappropriate connotations. 

Careful consideration should be given to reshaping the organizational structure 
of the city to achieve a cooperative approach to producing overall planning 
policies. This consideration should focus on the Council committee structure 
to ensure that all members have an adequate opportunity to reach knowledgeable 
conclusions on key planning and development issues. Department and inter- 
departmental responsibilities and coordination mechanisms should also be 
reassessed and restructured as appropriate." 


RECOMMENDATION 


4. Preparation of a Design Concept for Area 10 B, 

False Creek-Citv-owned Lands plus Western Outboard property 

The Committee considered a report of the City Manager dated 
October 12, 1976 (copy circulated) in which the Development Consul- 
tant recommends a procedure for the preparation of a design concept 
for the City-owned lands and Western Outboard property in Area 10 B, 
False Creek which will lead to redevelopment of that area. 

Mr. E.D. Sutcliffe, Development Consultant, outlined the 
history and negotiations that have taken place with respect to the 
Western Outboard property resulting in the following alternatives: 

" -Western Outboard now believe they may not need as much leased land 
from the City and as much building area as previously indicated - 
in fact they may be able to get by with the same sized parcel as - 
they now own. In this case^ the only negotiation would be with 
respect to the rate for the water lot and the terms for access to 
the water. 


Cont'd 
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BOARD OF ADMINISTRATION 


PERSONNEL MATTERS 


SUPPLEMENTARY REPORT 


SEPTEMBER 25, 


1970 


RE COMMENDAT I ON 


1. 


Pre-employment Medical Examinations 


The Director of Personnel Services reports as follows: 

"This matter has arisen as the result of a Mr . L. T. Kirby 
challenging the City's Personnel Regulation No. 70(c)(2) 
concerning pre-employment medical examinations and suggesting 
an amendment to the Regulation. 

The Occupational Health Services Plan was set out in a Board 
of Administration report to City Council dated September 16, 
1958, which was adopted by City Council on December 16, 1958. 

The intent to have pre-employment medical examinations per- 
formed by the Occupational Health Service's Physician is 
established by the following section of this report: 

(1) Occupational Health Service means a service provided by 
Management to deal constructively with the health 
requirements of employees and employers in relationship 
to employment. This is exclusive of 'treatment', which 
is the responsibility of the employee and his physician. 

(2) To ensure and facilitate the placement of individuals, 
according to their individual capacities and their 
emotional make-up, in work which they can reasonably 
perform with an acceptable degree of efficiency and 
without endangering their own health and safety or that 
of their fellow workers. 

(3) Each person selected for appointment to a permanent 
position in the civic service will be subject to a com- 
lete health examination, including health history, 
physical examination, and such laboratory or special 
examination as may be indicated. 

(4) In making the examination, all factors will be considered. 
For example, for fire fighting a higher degree of physical 
fitness and health is required than say for a person in a 
sedentary occupation. 

(5) All examinations will be conducted by physicians with 
such assistance from ancillary personnel as may be 
required. When health defects are found the physician 
will explain to the individual the importance of obtaining 
further medical attention, and treatment, from his own 
practitioner . 


Cont ' d . 
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Clause #4 continued 


-Western Outboard may decide to stay in their present location with 
some straightening out of their property lines and other appropriate 
adjustments. On the other hand, if an attractive proposal can be 
developed for relocation to a site next to Anderson Street, particu~ 
larly if a developer/investor could build it for them and lease it 
back, then they would be prepared to relocate. 

-Western Outboard are prepared to consider leasing their land to a 
developer/investor for the purpose of a lease back of facilities 
which they require on suitable terms." 

The Development Consultant has prepared Terms of Reference 
for the preparation of a design concept for the City^owned lands 
and the Western Outboard property. The proposal will hopefully 
produce a developer/investor who will be prepared to invest the 
capital in the market components of the scheme thus ensuring 
that it will be a design which will be built. Mr. Sutcliffe 
noted that as requested by Council he proposes to interview 
people who responded to the Phase 2, Area 6 invitation. 


After a brief discussion the Committee 
RECOMMENDED 

(a) THAT the Terms of Reference for the preparation of 

a design concept for Area 10 B, False Creek, attached 
to the City Manager's report dated October 12, 1976 
be approved. 

(b) THAT an amount of up to $40,000, to be provided 
from surplus funds for property acquisition in Area 
10, False Creek, be authorized for consulting fees 
for the preparation of the design concept. 

(c) THAT the Development Consultant be authorized to 
interview the respondents to the Phase 2, Area 6 
invitation and make recommendations to Council for 
the appointment of a team to include an architect, 
a developer/investor and other disciplines as 
appropriate . 


INFORMATION AND RECOMMENDATION 

5. Planning Department Staff: Heritage Matters 

The Committee considered a report of the City Manager dated 
September 21, 1976 (copy circulated) in which the Director of Plan~ 
ning reports on the position of Planner 1 (temporary) assigned to 
heritage matters in the Planning Department and recommends: 


Ka) THAT the position of Planner I (temporary) now occupied 
by Mrs. N. Oliver be made permanent. (Estimated cost 
for salary and fringe benefits, as outlined in 
Appendix 'C $23,23^. 


cont'd 
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Clause #5 continued 


(b) Furniture, as outlined in Appendix 'D' be purchased 
(Estimated cost $550). 

(c) Funds in the amount of $23,7^3 be approved in 
advance of the 1977 Operating Budget." 

The City Manager noted that the 1976 Work Programme, indicated 
in Appendix 'A' to the report, was virtually completed and 
recommended: 

"(a) the Planner be instructed to give the highest priority 
to the completion of those tasks numbered 1, 4 and 5 
and that the Planner I position be terminated when these 
tasks have been completed. 

(b) that task 3(b) be undertaken by the Heritage Advisory 
Committee. 

(c) that the 1977- 7S Work Program outlined in Appendix 'B' 
(items f and g) be undertaken by existing permanent 
staff of the Planning Department." 

Aldeman M. Harcourt, Council's appointee to the Vancouver 
Heritage Advisory Committee, noted that the Heritage Committee 
recommended at its meeting on September 13, 1976 that the position 
be made permanent and failing that, the position be extended for a 
further two years. He suggested the position be extended for a 
further year expiring on December 31 > 1977 and that it be reviewed 
at that time. Mr. D. Towers, a member of the Heritage Committee, 
stated that ideally the position should be made permanent as the 
Committee needed continuity within the Planning Department to 
co-ordinate the Committee's program. If this is not possible, 
he would like to see the position extended for at least one year. 
Mr. R. Spaxman, Director of Planning, advised that he would report 
further on this position when the 1977 Coiancil deals with the 
Planning Department's 1977 Work Program. After discussion the 
Committee 

RECOMMENDED 

THAT the position of Planner I (temporary) now occupied 
by Mrs. N. Oliver be extended for a further year 
expiring December 31, 1977 and the Director of Planning 
review the position further prior to that date; funds 
in the amount of $23,23B to be approved in advance of 
the 1977 operating budget. 


RESOLVED 

THAT the extract from the minutes of the Vancouver 
Heritage Advisory Committee meeting of September 13, 
1976 be received. 


cont'd 


117 
18 


Report to Council 

Standing Committee of Council 

on Planning and Development 

October 21, 1976 Page 6 


RECOMMENDATION 

6(a) Further Information on Six Month Review of Central Area 
Development Control Process 

The Committee considered a report of the City Manager dated 
October 8, 1976 (on file in the City Clerk's office) in which 
the Director of Planning provides further information on the prepa- 
ration of detailed Central Area Guidelines and the extent of 
the program, budget, activity and timing involved with the 
initiation of a n\mber of varied information programs and acti- 
vities designed to assist the public, the applicants and the 
Development Permit Board/Panel in imderstanding the Central Area 
development control process. 

The report contained the status of the detailed guidelines 
being prepared or about to be prepared for the Downtown 
and West End Districts. 

With respect to the program to assist in the understanding 
of the Central Area development control process, the report 
points out that there should be staff informational exchange 
sessions between the Planning, Permits and Licences, Social 
Planning and Engineering Departments to achieve greater 
awareness both in detail and generality of the process, remove 
any work overlaps and identify and solve problems of mutual 
concern. Appropriate literature , including examples of 
"preliminary" and "complete" development permit applications, a 
diagram of the City Hall processing system and a schedule of 
meetings, should be prepared to provide assistance in filing 
and obtaining permits. The information program designed to 
increase the general public awareness of the Central Area 
process should be carried out involving press, radio and 
T.V, media. 

The only fvmds required for this informational program would 
be up to $1,000 for special display material. The report 
points out that all the individual aspects of the program 
are important as their preliminary function is to aid 
communication between City Hall and the public. The 
programs would be developed and carried out by the Central 
Area division and would represent a commitment of staff 
times; as such other programs would be affected. 


RECOMMENDED 

THAT the information program detailed in the report of the 
City Manager dated October B, 1976 be approved and funds 
up to $1,000 for special display material be approved in 
advance of the 1977 budget. 


RECOMMENDATION AND CONSIDERATION 

6(b) Six Month Review of Central Area Development Control Process 

The Committee considered a report of the City Manager dated 
September 8, 1976 (on file in the City Clerk's office) which was 
deferred by the Committee at its meeting on September 9> 1976 
until after the members of Council met informSilly with the 
Development Permit Board and Advisory Panel. The informal meeting 
was held on October 12, 1976, 


cont'd 
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Clause #6(b) continued 


On August 10, 1976 Council referred the following recommendation 
of the Director of Planning to the City Manager for further study 
and report: 

"1. That a comprehensive evaluation of the Development 
Control Process in the Central Area be carried out 
by the Director of Planning for report to City 
Council in 12 months; any special staff or consul- 
tant needs to be reported to Council separately. 

2. That the Development Permit Board/Panel hold special 
meetings at appropriate locations on any particular 
application if considered in the public interest . 


4. That the Fairview Slopes area., be -included iri the 
Central Area process system. 

6. That the Director of Planning prepare detailed Central 
Area guidelines as soon as possible with priority for 
the Downtown District and the West End District. 

7. That the Director of Planning arrange for the Planning 
Department, in co-operation with other City departments, 
to initiate a nimiber of varied information programs 

and activities to assist the public, the applicants, 
and the Development Permit Board/Panel. 


The City Manager on September 1976 recommended: 

i 

(a) that, in regard to the Director of Planning *s recommendation #1, 
the sentence "Any special staff or consultant needs would be 
reported to Council separately." be deleted and that the Adminis- 
trative Analyst assist the Director of Planning and the Development 
Permit Board in developing systems to monitor the operation of the 
Board for the 12-month period to assist in the evaluation referred 
to therein; 

(B) THAT, in regard to the Director of Planning 's recommendation #2, 
the following words be added,* "and may request Council for the 

" ' Planning & Development Committee to hold such special meetings." 

This recommendation is to provide an opportunity for Council to 
hold special meetings on major matters if they desire, and would 
forestall confliction of opinions at an early stage; 

(C) THAT, in regard to the Director of Planning 's recommendation #4, 
the geographical location of the Fairview Slopes makes this in- 
clusion sensible; 

I am reluctant to recommend the expansion of the jurisdiction of the 
Board in view of the continuing evaluation of the Board's function 
and the possible extra expense of processing development permits 
through the Board; 


cont'd 
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(D) that, in regard to the Director of Planning 's recommendation #6, 
the Director of Planning report to the Committee on the extent of 
detail and the guidelines involved in this recommendation. 

I am advised that these guidelines are already being prepared and 
believe the Committee should have a progress report as soon as 
possible to indicate hov extensive the guidelines vill be; 

(E) that, in regard to the Director of Planning 's recommendation #7, 
the Director of Planning report further to the Committee on the 
extent of such programs, diagrams, etc., the budget for this 
activity and the timing for implementing this recommendation; 

(F) One attachment to the subject report vas a memo from the Director 
of Planning to the Development Permit Board suggesting an examin- 
ation and possible changes to the procedure for processing develop- 
ment pc^rmits through the Staff Committee. 

1 RECOMMEND that this matter be referred to the Administrative 
Analyst for discussion vith the appropriate departments, for report 
back to myself; 

(G) that Council reconsider the matter of permitting an appeal to City 
Council on the decisions of the Development Permit Board. " 

With respect to item (C) it should be noted that the Fairview 
Slopes Area was included under the jurisdiction of the Development 
Permit Board at a Public Hearing held on October 19, 1976. 

Regarding (G) the Director of Planning advised that if there 
is a split between the Board and the Panel or a difference of 
opinion between Board Members, the matter is referred to Council 
for guidance. Developers have the right to appeal to the Board 
of Variance. He advised that the Board has been in operation for 
nine months and as yet there have been no appeals to the Board 
of Variance. The appeal process could be reported on again at -the 
12 months review of the process. 

After discussion the Committee 

RECOMMENDED 


(A) THAT a comprehensive evaluation of the Development 
Control Process in the Central Area be carried out 
by the Director of Planning for report to City 
Council in 12 months; any special staff or consul- 
tant needs to be reported to Council separately. 

(B) THAT the Development Permit Board/Panel hold 
special meetings at appropriate locations on any 
particular application if considered in the 
public interest and may request Council that the 
Standing Committee on Planning and Development hold 
such special meetings. 


cont'd 
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(C) THAT the Fairview Slopes area be included in the 
Central Area process system. 

(D) that the Director of Planning prepare detailed 
Central Area guidelines as soon as possible with 
priority for the Dovmtown District and the West End 
District. 

(E) THAT the Director of Planning arrange for the Planning 
Department, in co-operation with other City departments, 
to initiate a number of varied information programs 

and activities to assist the public, the applicants, 
and the Development Permit Board/Panel. 

(F) that any examination and/or possible change to the 
procedure for processing development permit applica- 
tions through the Staff Committee be referred to the 
Administrative Analyst for discussion with the appro- 
priate departments and report to the City Manager for 
submission to the appropriate Committee or direct to 
Council. 


The following motion was put and resulted in a tie-vote and is 
forwarded for the CONSIDERATION of the Council: 


(G) THAT there be no appeal to process to Council but that 

Council or appropriate Council Committee be advised of any 
major development or developments that are of major public 
concern. 


INFORMATION 


7. False Creek Water and Waterfront 

The Committee considered a report dated October 1, 1976 (on 
file in the City Clerk's office) which the City Manager submitted 
for information. In the report the Director of Planning outlines 
a variety of ideas in sketch form to demonstrate the principle' of 
public waterfront use, the building form at the water's edge, 
public activities associated with the water and users of the water 
area in order to obtain Committee's views of the water and the 
waterfront of the False Creek. 


RESOLVED 

THAT the report of the City Manager dated October 1, 1976 
be received. 


cont'd 
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RECOMMENDATION 

8. Interpretation of City Council's Policy Regarding Commercial 
Development on the Water Area of False Creek 

The Committee considered a report of the City Manager dated 
October 15, 1976 (copy circulated) (Appendices 1,2,8c 3 on file in 
City Clerk's office) in which the Director of Planning outlines 
policy guidelines for use by the Development Permit Board in 
considering the development permit applications in Area I of False 
Creek. 

Mr. L. Coo of the Central Area Division advised that Boardwalk 
Properties Ltd. filed a development permit application to develop 
a commercial complex of 9 buildings (8 floating on barges on the 
water area on the north side of False Creek between the 
Granville and the Burrard bridges for office and marine oriented 
commercial). . A number of boat slips are proposed in association 
with the development. 

The Development Permit Board, when considering the application, 
was unable to reach a conclusion as -it . felt the existing policies 
for developments on the water were not clear. 

In the report the constraints and potential of the site were 
analyzed and listed in sketch form under the following headings: 

- Water Area and Water Edge 

- Pedestrian Areas 

- Views 

- Vehicular Circulation and Parking 

- Uses 

- Marine Traffic 

- Future Development of Area Adjacent to the Site. 

Members of the Committee felt that the guidelines set out by 
the Director of Planning should be endorsed but "residential uses" 
should read "ancillary residential uses" to ensure the residential 
component is only for live-in caretakers, etc. Mr. Spaxman 
advised that if the Committee would like to see the application -it 
should recommend that the scheme be referred to the Committee for 
information prior to the Development Permit Board making its 
decision. 

After the discussion the Committee 

RECOMMENDED 

THAT the following guidelines be endorsed for use of the 
Development Permit Board in considering the Boardwalk 
Properties Ltd.'s application and any other development 
permit applications in Area I of False Creekj 

- The water area covered by floating structures shall 
be replaced. 

- A waterfront pedestrian path shall be provided. The 
path can be integrated with buildings arid be on the 
shore or on suitable structures on or oVer the water 
and open to the public. 


cont'd 
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A constantly changing view of the water and buildings 
shall be provided. A public viewpoint of the activity 
of boat movements along this part of the Creek should 
be provided for in any development. 

Vehicular access to the most southern part of the site 
shall be restricted to service and emergency vehicles. 

Small-scale office and retail commercial (primarily 
related to marine activities) , and ancillary residen- 
tial uses that would draw pedestrians into the area are 
the appropriate uses for this site. Uses shall be 
such as to minimize the need for parking. 

Development on the water should take into account the 
Harbour Headline and the Jib-Set boats* movement. 


9. Development Permit Application for a Townhouse Development 
at 3296 S.E. Marine Drive 

The Committee had before it a report dated October 18, 1976 
(on file in the City Clerk's office) which the City Manager submitted 
for consideration. In the report the Director of Planning advised 
that a development permit application has been received from 
Pelman and Associates, Architects, to erect a 12 unit townhouse 
development on an unserviced 148 feet by 120 feet RT-2 zoned site 
on the south-west corner of the dedicated portion of S.E. Marine 
Drive and Kerr Street. The area south of S.E. marine Drive between 
Kerr Street and Boundary Road to a depth of approximately 350 feet 
is zoned (RT-2) Two-Family Dwelling District and is predominantly 
undeveloped. East of the subject site across a ravine is the 
Baptist Theological College. There is some City-owned land between 
the two sites. A few residential dwellings are scattered through- 
out the area. To the north is the former Kerr Road Dump site 
presently zoned RS-1 and designated as future park site. South of 
the RT-2 zoned area are M-1 and M-2 residential areas. 

The report states that in the plan of development for Champlain 
Heights the subject site, the City-owned land and the Baptist Theolo- 
gical College site are indicated for institutional use. 

The Director of Planning feels the site is not suitable for 
residential development as the steep slopes of the Champlain 
Heights area to the north combined with the location of S.E. Marine 
Drive physically segregates the subject site from schools, community 
facilities, etc. and it would be difficult to buffer the site from 
traffic noise emanating from the proposed Marine Way and the S.E. 
Marine Drive-Boundary Road by^pass route. 

The report points out that the City owns the majority of the 
lands south of S.E. Marine Drive between Kerr Street and Boundary 
Road. Development of the subject site would reduce the City's 
options for future institutional development of the area bounded 
by S.E. Marine Drive, proposed Marine Way and the western boundary of 
the Baptist Theological College site for rezoning, resubdivision 
and disposal of the property for institutional uses. 

For the above reasons, the Director of Planning recommends 
that the City purchase the site to retain the development options. 


cont'd 
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In the report, the City Engineer comments as follows: 


"We agree with the Planning Department that this develop- 
ment is not appropriate for the residential land use 
proposed. Although final design of the adjacent inter- 
section has not been completed and the final functional 
arrangement of the streets has not been concluded, it is 
possible that this site would have two streets carrying 
very heavy truck traffic in very close proximity. Long 
term problems could be avoided by not allowing this 
development to proceed and could be avoided by not 
allowing this development to proceed and re- subdivision 
of this area would create larger sites that could be 
better developed relative to the adjacent streets. 

It should also be noted that there are no storm sewers in 
the area and that an extension of the sanitary sewer 
system would be required to serve the development. It is 
recommended that development of these lots await re- 
subdivision so that adequate servicing can be provided." 


The City Manager noting the recommendation of the City Engineer 
and the probable inflated price of the property, submitted the report 
for consideration of the Committee. 

After discussion the Committee 

RECOMMENDED 


THAT the Supervisor of Property and Insurance be instruc- 
ted to negotiate the purchase of lots 7 and 8 of resub- 
division of 1-4 and 21-24 of A Block 10, D.L. 330 and 331 
known as 3296 S.E, Marine Drive, to facilitate planning 
proposals for the rezoning, resubdivision and disposal 
of this property for institutional uses. 


The meeting adjourned at approximately 5.10 p.m. 

Note from Clerk: 

By letter dated November 1, 1976 (on file in the City Clerk's 
office) Mr. N, Pelman, Pelman Associates, Architects, has 
requested to appear before Council. As he was not afforded 
the opportunity to present his case before the Committee, 
Mr. Pelman would like to make a short slide presentation 
and display drawings of the project. 


DELEGATION REQUEST: Mr. N. Pelman 


FOR COUNCiL ACTION SEE mi{S)dl 



REPORT TO COUNCIL 



STANDING COMMITrEE OF COUNCIL 
HOUSING AND ENVIRONMENT 


October 28, 1976 

A nveeting of the Standing Conmittee of Council on Housing and Environment 
vas held on Thursday, October 28, 1976, at 1:30 p.m. in the No. 1 Ccrmdttee Roan, 
Third Floor, City Hall. 

PRESENT: Aldentan Harcourt, Chairman 
Alderman Bird 
Alderman Boyce 

Alderman Cowie (Items 4, 5 and 6) 
Alderman Rankin 

CLERK: J. Thomas 

The Minutes of the meetings of Septatiber 30, 1976, and October 7, 1976, 
v^e adopted. 

INFORMATICS : 

1. Chairman's Progress Report 

The Chairman sutmitted advance copies of his report of Cotmittee activities 
during the year October, 1975 to October, 1976. The Conmittee approved his 
suggestion that review and detailed discussion take place at the next meeting on 
November 25, 1976. 


RECOMMENDATICNS ; 

2. Cheshire Hones Society of B.C. - 
Site for the Physically Handicapped 

The Cotinittee had for consideration a Manager's Report dated October 13, 1976, 
(circulated) in vMch the Supervisor of Property and Insurance reported on the 
failure of the Cheshire Hones Society of B.C. to obtain funding for the construction 
of a residence for the physically handicapped on City-owned land at the north-west 
corner of Ash Street and South West Marine Drive. 

Initial conditional approval of the sale was given by Council on September 19, 
1974. Requests for extensions of the sale date v^e subsequently received in 
January, July, Augtist, 1975 and July, 1976. The latest extension request was 
considered by the Cotmittee on August 26, 1976. The Supervisor of Property and 
Insurance reported that the law firm acting for the Society advised by letter 
dated October 6, 1976, it had not been possible to arrange funding with the 
Provincial Government and therefore a further extension would serve no useful 
purpose. Howaver, the Society intended to continue its efforts to establish a heme 
for the disabled in the Vancouver area and if the City had no immediate plans for 
the site, it was requested that the Society's interest be borne in mind. The 
Society further requested it be released from any liability for damages to the City 
resulting fron the Society's failtire to cotplete the purchase. 

The Housing Planner advised the Committee the Society's failure to obtain the 
necessary funding cormitment fron the Provincial Government stemmed fron the 
Province's contention that the area in question had sufficient personal care 
facilities and the money would be better spent in other areas. 

The Cannittee discussed possible use of the site for family housing but it 
was pointed out rezoning would be required and further engineering studies would be 
necessary because of road capacity restrictions in the area. 

Following further discussion, it was 

RECOMENDED, 

A. THAT the request of the Cheshire Homes Society of B.C. to be 
released fron its agreement to purchase City-owned land at the 
north--wsst comer of Ash Street and South West Marine Drive be 
approved; 

FURTHER THAT the Society be absolved from any liability for damages 
to the City resulting fron the Society's failure to purchase. 


Board of Administration, September 25, 1970 ... (SUPPLEMENTARY PERSONNEL 


Clause No. 1 (Cont'd.) 

Mr. Kirby's letter was discussed with the Director of Occupa- 
tional Health Services who made the following comments: 

' (i) Pre-employment medical examinations are an integral 

part of any properly run Occupational Health Service. 
In support of this statement, I would quote from the 
"Guiding Principle for the Provision of Occupational 
Health Services", published by the Canadian Medical 
Association, as follows: "... Medical examinations 
form an essential part of the health program. They 
should constitute an assessment of the employee's 
fitness for the work he (she) is expected to perform. 
Examining physicians should therefore have an intimate 
knowledge of the physical and emotional demands of 
each job in the industry (my underlining) . . . The pre- 
placement or pre-employment examination should be 
tailor made to the needs of each job in industry. 
Where selective placement is involved, cooperation 
with the employing agency is essential in order that 
the best possible use be made of the individual's 
physical and mental abilities..." 

The point here, of course, is that in virtually 100 
percent of cases, the attending physician has no 
accurate way of knowing the duties involved and, 
particularly, their attendant demands and stresses 
in any given job situation. 

(ii) It is an established fact that management, with or 
without an Occupational Health Service, is entitled 
to require any prospective employee to be examined 
by a physician of management's choice. This has 
been confirmed by the City Legal Department. ' 

It follows that: 

(a) Authority of City Council to the change in regulations 

(not policy) is contained in its approval of the City's 
Occupational Health Plan refuting Mr. Kirby's statement 
'Legality of regulation 70(c)(2) page 1' in his letter. 

(b) Pre-employment medical examinations are an integral part 
of an Occupational Health Services Plan. 

(c) Only in exceptional circumstances caused by considerable 
distances can an examination by a private physician be 
authorized but should not be accepted unless the Director 
of Occupational Health Services has satisfied himself of 
the validity of the conclusions of such physicians. 

It is the recommendation of this Department that no change be 
made to the Occupational Health Services Plan as it is being 
applied . " 

Your Board RECOMMENDS that the foregoing recommendation of 
the Director of Personnel Services be adopted. 

(Copies of Mr. Kirby's letter dated August 18, 1970, are 
circulated for the information of Council.) 

****** 


fOR ADOPTION SEE PAGE(S).....fc!M_ 
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B. THAT the City-owned site at the north-^v^^st comer of Ash Street, 
and South West Marine Drive be reserved for development of housing 
for handicapped persons sponsored by the Cheshire Hones Society 

of B.C. or a similar organization specialising in assisting the 
handicapped. 

C. THAT the Manager's Report dated October 13, 1976, be received. 


3. Extension of Deadline for the B'nai B'rith Foundation and 
Netherlands Association to Purchase CityKXmed Land at the 
N.W. Comer of Bute and Haro Streets 


In a Manager's Report dated October 15, 1976, (circulated) considered by the 
Connittee this day, the Director of Social Planning reported on a request by the 
B'nai B'rith Foundation for an extension of the time period open for acceptance 
of the City's offer to sell a site at the north^v^st comer of Bute and Haro Streets 
for use as a multiple purpose service centre for senior citizens. 

The Director of Social Planning reported City Council on May 28, 1974, approved 
the plans for the Centre as being in principle the best possible development for 
the site, eind on August 12, 1975, authorization was given for the sale of the site 
to the B'nai B'rith Foundation and the Netherlands Association, the offer to 
remain open until February 29, 1976. The co-sponsors were subsequently granted an 
extension to August 31, 1976, and v^re now seeking a further extension to 
February 28, 1977, to enable the Provincial Government and C.M.H.C. to conduct a 
detailed review and subsequent negotiations. Reccmnending the extension be granted, 
the Director of Social Planning, in his review of the history of the project and 
inter-relation of capital funding and operation subsidies, pointed out the size 
and cotplexity of the Centre and the necessity of involving three levels of 
government in its funding had caused unexpected delays and it was the consensus of 
all parties that additional time will be required to formally coiplete arrangements 
for capital funding and operating subsidies and to process the ccmplete Development 
Permit. 

RECOMMENDED, 

A. THAT the period of time open to the B'nai B'rith Foiandation to 
accept the City's offer to sell Lots 23 to 26, Block 32, District 
Lot 185, be further extended frcm August 31, 1976, to Feibruary 28, 
1977, under the same terms and conditions as approved by Comcil 
on August 12, 1975. 

B. THAT the Manager's Report dated October 15, 1976, be received. 


4. Population Trends and Effects on School Enrollments 

On August 10, 1976, after considering a report frcm the Coitmittee on a 
proposal of the Vancouver School Board to phase out Cecil Rhodes Elanentary School, 
1166 West 14th Avenue. , Council resolved 

"That the Director of Planning be instructed to meet with the 
School Board officials, representatives of senior levels of 
government, and CMHC for joint discussion on population trends 
and probable effect on the decline or growth of school 
enrollments in all areas of the City and report back to the 
Connittee in September/October. " 

Before the Coimittee for consideration was a Manager's Report dated 
October 20, 1976, (circulated) in vMch the Director of Planning reported on joint 
discussions between Planning Department and School Board officials and the 
advancement of a joint work program to deal with the problem of changing 
enrollments. It was anticipated one of the results of the work program would be the 
establishment by School Board staff of a set of policy recoimendations on a 
strategy for dealing with the problem vMch School Board is expected to consider 
within the next few months. 


Cont'd 
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The Director of Planning reported liaison with C.M.H.C. and senior levels of 
government was continuous and there was an awareness of the school enrollment 
problem as it related to housing; however, detailed discussions had not proceeded 
pending a preliminary policy resolution from the School Board. As the Board's 
policy became clearer and more detailed population and enrollment information became 
available, discussions at the senior government level would intensify. 

The Director of Planning in his sunmary of the current enrollment situation 
in the City advised elementary school enrollments were declining on a City-wide 
average (about 17% from 1965-1975) as a result of a lower birth rate, loss to 
other municipalities of City-bom children, the rebuilding of older residential 
areas to non-family apartments and the high cost of family oriented living. Further 
trends wsre uncertain and wo\ald depend on such things as population movement, 
immigratJ-on, and housing costs although a change did not appear to be imminent 
witiiin the next few years. 

The report also dealt wit±i school capacity and specialised space needs and 
included a map illustrating the status of schools falling within the categories 
"overcrowded", "at capacity", and "excess capacity". 

The Camittee reviewed the report with Mr. D. Thomsett, Planning Department, 
Mr. D. Moir and Mr. R. Yates, School Board, and Ms. J. Swanson, representing the 
Pcurents Ccmittee of Cecil Rhodes School. 

Replying to questions frccn the Ccmnittee Mr. Moir advised t±e rapid decline 
in school population during the past ten years - from 45,500 in 1966 to 35,000 
in 1976 - was expected to continue over the next decade and was an entirely new 
trend in the Vancouver experience. While the reasons had not been firmly 
established it was suspected high housing costs were forcing young families out 
of the City and into neighbouring municipalities vtere housing costs were lower. 

It was noted there would be a clearer indication of the trend in the City v*ien 
the 1976 census figures had been analysed and broken down to indicate family size. 

Ms. Swanson referred to the Comdttee's discussions on July 29, 1976, witJi the 
Cecil Rhodes parents group and stated the parentis were disappointed that no action 
had been taken on their reccmmendations. 

Several families had become discouraged and had moved out of the area because 
their younger children had not been permitted to enroll at Cecil Rhodes with their 
older brothers and sisters and had been sent to other schools. Consequently the 
school population had continued to decline and currently only 65 students were in 
attendance; next year, v*ien the Grade 7's moved on, if the "no new enrollment" 
policy continued, there would be only 40 students left. 

Following discussion, it was 

RECOMMENDED, 

A. THAT Council urge the Vancouver School Board to make every 
effort to conldLnue the operation of Cecil Rhodes School and 
to encourage and maintain the enrollment of new pupils. 

B. THAT tihe Provincial Government be urged to acquire existing 
residential accammodation in the vicinity of Cecil Rhodes 
School and make it available to families with children, and/ 
or acquire and develop lemd in the area for family housing. 

C. THAT Vancouver General ^fc)spital Board be requested to adopt a 
policy of rentdng residential property in the 700 and 800 
Blocks West 13th Avenue, to families with children as such 
properties becone vacant. 

D. THAT the Manager's Report dated October 20, 1976, be received 
for information. 
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INFORMATICS ; 

5. Provincial Hone Conversion loan Program Extension 

A memorandum fran the Housing Planner, dated October 5, 1976, (circulated) 
sutmitting, at the request of the Chairman, information on the Provincial 
Government's expanded Itome Conversion Mortgage Loan Program was considered by the 
Comnittee. 

IDr. McAfee advised a report would be going to Comcil shortly on the upgrading 
of illegal suites in Kitsilano and Cedar Cottage as a result of rezoning and she 
had been assured by the Provincial Government housing staff that owners in those 
areas wishing to upgrade their pranises WDuld be able to do so under the normal 
terms of the loans. 

It was 

RESOLVED, 

THAT the maToranium of the Housing Planner, dated October 5, 
1976, be received for information. 


RECOMMENDATION ; 

6. Removal of Density Maximums; 

Municipal Incentive Grant Program 

At the request of the Chairman, consideration was given to sutmission of an 
^plication to C.M.H.C. to ranove the present density maximums, of 45 units per 
net acre, to permit units constructed in the City vM.ch otherwise meet price and 
size maximums, to beccme eligible for the $1,000 per unit Federal Municipal 
Incentive Grant. Similarly, to request the Provincial Government to remove its 
60 mits per net acre maximum for eligibility imder the Provincial Government's 
$500 Municipal Incentive Grant Program. 

Following discussion, it was 

RECOMMENDED, 

THAT C.M.H.C. and the Provincial Government be requested to 
remove the density maximums established under the Municipal 
Incentive Grant Program. 


The meeting adjourned at approximately 2:45 p.m. 


* * * * 


FOR COUNCIL ACTION SEE PAGE(S) dSi^l 


REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


OCTOBER 28, 1976 


A meeting of the Standing Committee of Council on Community 
Services was held on Thursday, October 28, 1976, in Committee 
Room No. 2, Third Floor, City Hall, at approximately 3:30 P.M. 


PRESENT: Alderman Rankin, Chairman 
Alderman Boyce 
Alderman Marzari 
Alderman Sweeney 
Alderman Volrich 

COMMITTEE CLERK: H. Dickson 


RECOMMENDATION 

1 . Marpole-Oakridge Area Council re Shannon Day Care Society 

The Committee had before it for consideration a letter 
dated October 12, 1976 from Ms. Alice James of the Marpole- 
Oakridge Area Council requesting a contract with the City that 
if and when the Shannon Day Care Society ceases to exist, that 
the City would designate the Marpole-Oakridge Area Council as 
the lessee for the space in the Hudson Marine Plaza which is 
used for day care. 

Also before the Committee for consideration was a memo 
dated October 20, 1976 from Mr. J. N. Stubbs of the City's 
Law Department (copy circulated) on this matter. 

Representatives of the Marpole-Oakridge Area Council and 
Mr. Stubbs of the Law Department appeared before the Committee 
on this matter. The Marpole-Oakridge Area Council spokesman 
told the Committee that when and if the Shannon Day Care Society 
ceases to exist, that the Marpole-Oakridge Area Council wishes 
City Council to designate it as the lessee. 

During consideration, the Committee noted that it is deal- 
ing with a potential dissolution of the Society, and following 
brief discussion, it was 

RECOMMENDED 

THAT should Shannon Day Care Society cease to exist, 
a new contract be drawn up by the Director of 
Legal Services to lease the day care premises at the 
Hudson Marine Plaza to the Marpole-Oakridge Area 
Council subject to the landlord's approval and subject 
to terms satisfactory to the City. 


2 . Exterior Renovation of the Carnegie Library Building 

The Committee had before it for consideration a Manager's 
Report dated October 14, 1976 (copy circulated) in which the 
Director of Permits and Licenses reported on estimated costs 
of exterior renovation to the Carnegie Library. 

The report recommended that none of the exterior renovation 
work be undertaken at this time. 



Continued on Page 2. 
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Clause No. 2 Continued 

The Committee called before it on the matter the Director 
of Social Planning, who is the Chairman of the Carnegie 
Library Planning Advisory Committee, and he stated he was in 
agreement with the report. 

It was noted in the report that the Director of Permits 
and Licenses suggested that with the exception of normal on- 
going emergency repairs, significant exterior renovations 
be delayed until the Planning Advisory Committee has con- 
cluded its recommendations in approximately three months. 

Following discussion, it was 

RECOMMENDED 

THAT exterior renovation work to the Carnegie Library 
be deferred pending a report on this matter from the 
Carnegie Library Planning Advisory Committee, 


3 . SPARC re Transportation for the Elderly and Disabled 

The Committee had before it for consideration a submission 
from the Transportation Committee of the Social Planning and 
Review Council of B.C. (SPARC) (copy circulated) which proposed 
that the City urge B,C. Hydro to consider five major points to 
provide greater use of Hydro buses by the elderly and disabled. 

Mr. Dennis Guest, Chairman of the Transportation Committee 
of SPARC , appeared before the Committee on this matter and 
pointed out that existing buses are not designed for ease of 
use by elderly or disabled persons. 

Mr. Guest requested that the City Council request the two 
senior governments for a commitment that in any transportation 
planning, the needs of the aged and disabled be considered and 
that the City ask B.C. Hydro to consider the five points listed 
in the SPARC submission. 

During consideration of this matter, the SPARC representa- 
tive advised the Committee that the Minister of Municipal 
Affairs, the Minister of Human Resources and the Minister of 
Health Services have been approached by SPARC on this matter 
but there has been no firm commitment regarding refitting of 
B.C . Hydro buses . 

Following discussion, it was 

RECOMMENDED 

A. THAT City Council endorse in principle the follow- 
ing suggestions from SPARC: 

i) That B.C. Hydro refit the existing bus 
fleet to make it easier for the elderly 
and disabled to use. 

ii) That B.C. Hydro resolve that all future 
additions to the bus fleet will be 
vehicles which have been designed for 
greater accessibility and convenience 
for the elderly and disabled . 


Continued on Page 3. 
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iii) That B.C. Hydro introduce certain 
innovations in service which will 
facilitate the mobility of elderly 
and disabled passengers. 

iv) That City Council facilitate the 
providing of more bus shelters and 
benches at bus stops. 

v) That the False Creek area bus service 
be developed as an integrated system 
to serve the greatest number of passengers 
which could then also serve as a demon- 
stration project. 


B. THAT the Minister of Municipal Affairs, representa- 
tives of B.C. Hydro, the Director of Social Planning, 
the City Engineer and representatives of the Trans- 
portation Committee of the Social Planning and Review 
Council meet with the Community Services Committee 
to discuss refitting of existing B.C. Hydro buses to 
provide greater use by handicapped persons. 


4 . Project Step-Out Bus Transit and Tours for Senior Citizens 

The Committee had before it for consideration a Manager's 
RePort dated October 20, 1976 (copy circulated) in which the 
Director of Social Planning and the Medical Health Officer 
reported on the operation of Project Step-Out over the past two 
years and made four recommendations for the continuation of the 
program in 1977. 

A representative of the Social Planning Department and a 
representative of the Medical Health Officer appeared before 
the Committee on this matter and answered a number of questions 
raised by Committee members. 

Concern was expressed by some members that the Committee was 
requested to approve $72,664.00 funding for the program in 
advance of the 1977 operating budget, and it was also noted 
that Council recently approved a grant similar in size to the 
B.C. Lions Society to provide transit for handicapped persons. 

The Social Planning Department representative stressed that 
this program served some 2000 persons in 1976 who are shut-ins 
and otherwise would not have an opportunity to go out. 

The Health Department spokesman pointed out the program 
is operated predominantly by volunteers and there are two full 
time staff persons assigned to the program-. 

Two members of the Committee felt that this program should 
be considered along with other matters during the normal budget 
discussions . 

It was noted during consideration that the Social Planning 
Department will, in the near future, have a comprehensive report 
on transportation which will come to the Community Services 
Committee . 


Continued on Page 4. 
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Following further discussion, It was 
RECOMMENDED 

A. THAT Project Step-Out become a permanent part of 
the Health Department's Volunteers for Seniors 
program and as such be Included In the 1977 budget. 

B. THAT Project Step-Out continue to be financed 
through the Department of Social Planning. 

C. THAT the Step-Out program and Staff be made 
responsible to the Co-ordlnator of Volunteers 
for Seniors . 

D. THAT funding In the amount of $72,664.00 be 
approved In advance of the 1977 operating budget. 


INFORMATION 

5. Request for Surplus Furniture and Equipment by 
Ray-Cam Co-operative Association 

The Committee had before It for consideration a request from 
the Ray-Cam Co-operative Association for surplus City furniture 
and equipment with an auction value of $815.00 (copy attached). 

Council, In April 1974, authorized the Director of Social 
Planning to approve the sale of surplus furniture and equipment 
to non-profit organizations for $10.00 or 10% off auction value, 
whichever Is greater. Requests for equipment with an auction 
value over $300.00 would require approval of the then Standing 
Committee on Community Development . 

Following brief consideration. It was 

RESOLVED 

THAT the Community Services Committee approve of the 
sale of $815.00 worth of surplus City furniture and 
equipment to the Ray-Cam Co-operative Association for 
$87.21. 


The meeting adjourned at approximately 4:10 P.M. 

FOR COUKCiL ACTION SEE PAGE(SJ 
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STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


NOVEMBER 4, 1976 


A meeting of the Standing Committee of Council on Planning and 
Development was held in the Gymnasium, St. Paul's Anglican Church, 
1130 Jervis St., on Thursday, November 4, 1976 at approximately 
7.30 p.m. All members of Council and the Development Permit Board/ 
Panel had been invited to attend this Public Information Meeting. 


PRESENT: 


Alderman Kennedy, Chairman 
Alderman Bird 
Alderman Cowie 
Alderman Harcourt 


ALSO PRESENT; 


Alderman Boyce 
Alderman Marzari 
Alderman Rankin 
Alderman Volrich 


CLERK TO THE 
COMMITTEE : 


M.L. Cross 


INFORMATION 

1. Preliminary Development Permit Application #75245 
Huntington East - 1905 Beach Avenue 

The Chairman introduced the members of the Committee and Council; 
the members of the Development Permit Board (Mr. R.J. Spaxraan, 
Director of Planning, Chairman, Mr. M. Egan, Director of Social 
Planning and Mr. R.C. Boyes, Deputy City Engine.er representing the 
City Engineer) and 4 members of the 6 member Development Permit 
Advisory Panel (Messrs N. Pelman, S. Kvrok, J. Denholm and C. Leonof f ) . 

The Chairman advised that this was a Public Information Meeting 
to inform people of the development proposed for 1905 Beach Avenue. 
No decision would be made at this meeting as the Development Permit 
Board/Panel will consider the application at a future meeting. 

Ms. B. Howard, Central Area Planning Division, advised that 
1268 persons in the area had been notified of the development 
permit application. In response to the notification letter, 210 
letters were received, 2 in favour of the development. Petitions 
containing 402 signatures and 73^ postcards, all in opposition had 
been received. 

Ms. Howard described the development permit process, briefly 
outlined the Official Development Plan and Design Guidelines for 
the West End and made reference to a chart showing a staff analysis 
of the comparison of the existing and the proposed development. 

Messrs. F. Roy and C. Rowett were present on behalf of Reno 
C. Negrin and Associates, Architects. Mr. Roy stated that after 
reviewing the West End Guidelines it was felt that a tall slender 
structure would provide a better view corridor and amenities 
than a low rise structure that Would take up most of the site. 

Mr. R. Baker, Solicitor on behalf of a group of property 
owners and tenants who live in the West End in the vicinity of the 
Huntington Apartment filed a brief indicating that the demolition 
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of the Huntington would contravene a number of Policy Guidelines 
for the West End adopted by Council in October 1972 as well as 
"contravening the criteria set down in the West End Urban Design 
Guidelines prepared by the Sussex Group. 

Mr. J. Tyrer presented a brief on behalf of the owners of 
the El Cid Apartment Building objecting to the demolition of the 
Huntington Apartment and its replacement by a 19 storey tower. 
The brief also stated the owners were in favour of the Huntington 
being declared a heritage building. 

Mr. G. Hall, representing the owners of the Belmac Apartments 
at 1947 Pendrell Street, filed a brief indicating that by granting 
the development permit the City would contravene planning policies 
and guidelines for the West End. It would have a detrimental effect 
on tenants of the Belmac Apartments. 

Ms. Nancy Tilson filed a brief urging that a moratorium 
be called on any change to the status of the Huntington pending a 
thorough study of the area west of Denman St. to determine the 
sociological and psychological effects on residents of buildings 
more than 50 feet in height and a study of the fire by-laws. 

Ms. Judy Piercy, on behalf of the tenants of the Huntington 
Apartment, filed a brief strenuously protesting the demolition of 
the Huntington for the purpose of redevelopment of any kind. 

Mr. Lohn, owner of the Pacific Sands Apartment, stated that 
the proposed development would affect the view of his tenants. 

Mr. S. Presley, filed a brief outlining the economics of 
development alternatives for Huntington i.e. renovation vs redevelop- 
ment. 

Mr. T. Simpsor^ on behalf of the Pacific Community Housing 
Federation, stated that the City's Housing Corporation should provide 
the opportunity for tenants to acquire existing apartment buildings 
and operate them as non-profit co-operative housing. 

Mr. M. Wright stated that rent controls have caused developers 
to seek alternatives to renovating older buildings. He feels 
the fire by-law regulations should be reviewed. 

Ms. Woodward, on behalf of the tenants of Himtington, advised 
that in June, 197d, Council amended the fire by-law to make it less 
onerous on owners of older buildings. The owners should consider 
this fact. 

Mrs. 0. Noble opposed the demolition of the Huntington as it 
was like 'destroying a work of art" and displacing 41 tenants. 
There is no need to build another high rise as most of the existing 
ones have numerous vacancies. 

Dr. R. Makaroff opposed the proposed development. 

Mr. P. Murphy, a resident of the West End, stated if this 
development is allowed to go ahead, it will represent the futility 
of what residents in the West End are trying to do to retain some 
of the character of the area. 

Mr. J. Kerbel stated the owners of the Huntington are 
"building a tax shelter." The West End will be a transient community 
as people can't afford the high rents. 


(The briefs referred to are on file in the City Clerk's office) 


cont'd 
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Clause #1 continued 


In answer to a question from the Chairman as to whether or 
not the developers had considered retention and rehabilitation or 
a lower rise development, Mr. R, Buckley, Macaulay, Nicolls 
Maitland & Co. Ltd., on behalf of the owners, stated that renova- 
tion appeared feasible prior to rent controls but does not appear 
feasible now. A lower-rise option has not been seriously considered. 

Members of Council expressed concern about th.e fire by-law 
regulations for older buildings. Perhaps the City and the Province 
should come under the National Fire Code. It was stated that while the 
development may .comply. , with • the West End Official Development Plan 
regulations it does not fit in with the design guidelines and _ 
policies. Concern was expressed about the demolition of the 
Huntington Apartments. 


RESOLVED : 

THAT the representations be received and the Develop- 
ment Permit Board/Panel be requested to take into 
consideration in their decision, the fact that the 
members of Coimcil present at this public information 
meeting, do not favour the approval of this develop- 
ment permit application. 


FOR COUNCIL ACTION SEE PAG£(S} . .£33 
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BOARD OF ADMINISTRATION 

PROPERTY MATTERS 
SEPTEMBER 2g, 1970 


The Board considered matters pertaining to Properties and submits 
the following report. 

PART I 
SUNDRIES 

RECOMMENDATIONS 

1. Georgia Viaduct Replacement - 

N.E. Corner Gore Ave, and Prior St. 

The Supervisor of Property and Insurance reports as follows: 

"On April 7, 1970, Council approved the report of the 
Board of Administration (Property Matters) of April 
3, 1970 recommending the acquisition of Lot C, of Lot 
19, Block 104, D.L. 196, situated at the N.E. Corner 
of Gore Avenue and Prior Street, a portion of which 
lot was required in connection with the approach and 
exit ramps for the Georgia Viaduct Replacement. 

The property was subsequently acquired and the City 
Engineer has requested that the portion required for 
the eastern ramps of the Georgia Viaduct Replacement, 
as shown outlined red on plan marginally numbered LP 
5032, which is circulated, now be established as highway. 

A formal resolution covering the establishment will be 
forwarded to Council. 

RECOMMENDED that that portion of City-owned Lot C, 
of Lot 19, Block 101^, District Lot 196, Plan 629, as 
shown outlined red on plan marginally numbered LP 
5032 be established for highway purposes." 

Your Board 

RECOMMENDS that the foregoing recommendation of the Supervisor of 
Property and Insurance be adopted. 

2. Redevelopment Project II, Area A-5 
Sale & Development of Lands 

The Supervisor of Property and Insurance reports as follows: 

"A number of industrially-zoned sites were sold in 
connection with the above project in the early part of 
1969. One of the conditions of sale which applies to 
all sales in the Project is that 'purchasers will be 
required to enter into an agreement with the City of 
Vancouver to start development within eighteen months 
and to complete development within thirty-six months 
from the date of purchase.' 


continued . . . / 2 


CITY OF VANCOUVER 


SPECIAL COUNCIL MEETING 

i 

A Special Meeting of the Vancouver City Council was held 
on Tuesday, November 9, 1976, at approximately 7:30 p.m. in 
the Council Chamber, third floor. City Hall to consider 
designation of heritage structures. 

PRESENT : Mayor Phillips 

Aldermen Bird, Boyce, Cowie, Harcourt, 
Kennedy, Marzari, Rankin and 
Sweeney 

ABSENT: Alderman Volrich 

CLERK TO THE COUNCIL: M. Kinsella 


COmilTTEE OF THE WHOLE 

MOVED by Aid. Rankin, 
SECONDED by Aid. Harcourt, 

THAT this Council resolve itself into Committee of the 
Whole, Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 

1. List of Buildings Recommended 
for Designation as Heritage 
Structures 


Council had for consideration a list and descriptions of 
25 buildings which Council's Heritage Advisory Committee 
recommended be designated as heritage buildings. 

Following a brief introduction on the recommendations by 
Heritage Advisory Committee member Prof. R. McLeod and Chairman, 
Mrs. J. Fleming, the Mayor called for delegations and representations 
were received as follows: 

Mr. Jonathan Baker appeared on behalf of MEPC Canadian 
Properties, owners of The Commodore at 840-872 Granville 
Street, and spoke in opposition to the recommendation 
that the building be designated. Mr. Baker presented copies 
of an evaluation of the heritage merits of this building by 
planning and development consultant Michael Seelig, which 
concluded that his investigations have shown many people 
with pleasant memories of The Commodore would gladly see 
it make room for new and better uses. 

Mr. J. Clarke and Mr. J. McConnachie, representatives of 
the Army, Navy and Airforce Veterans' Association, Unit 20, 
owners of the Lyric Theatre at 300 West Pender Street, 
stated that designation of their building would make it very 
difficult for them to sell the property for redevelopment. 

Mr. Frank Low-Beer appeared for DPG Holdings Limited, owners 
of the house located at 13 01 West 7th Avenue and spoke to a 
letter (circulated) from Mr. Francesco Piccone, President of 
DPG Holdings, which stated the house is in poor condition, 
is not large enough to make it economical to spend money on 
and that designation would impose undue hardship on the 
owners. The letter offered the house to the City for $1.00 
and pointed out the structure is small enough to be moved 
from its present site. 

Rev. R.G. Kilgour presented Council with a brief (circulated) 
opposing the designation of Chalmers United Church, 2801 
Hemlock Street. The brief stated the congregation is in a 
precarious financial position and that designation would 
place severe restrictions on any alternative use of the site. 

Ms. Margaret Fulton addressed Council in opposition to the 
designation of Chalmers United Church stating designation 
would prevent future redevelopment of the property. 

cont'd. . . . 
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List of Buildings Recommended 
for Designation as Heritage 
Structures (cont'd) 


Mr. Irving Sirlin submitted a brief to Council (circulated) 
opposing the designation of the large home he owns at 1119 
Broughton Street. Mr. Sirlin displayed an architect's 
conception of a nine-unit townhouse development which he 
stated could be placed on the site some time in the future. 
He suggested there should be some compensation for 

heritage designation. 

Mr. D. Gillenders addressed Council in opposition to the 
designation of the Vancouver Club at 915 West Hastings 
Street and submitted a brief from Mr. Brenton Brown of the 
Vancouver Club (circulated) asking Council not to proceed 
with designation until a full study of the economic 
alternatives has been completed and necessary amendments 
made to the City Charter to provide for compensation for 
designation. 

Mr. Richard Mann appeared before Council on behalf of Sunco 
Enterprises, owners of the Manhattan Apartment building 
located at 784 Thurlow Street. Mr. Mann submitted a brief 
(copies circulated) advising the owners for the past year 
and one-half have examined all possible methods of retaining 
this 55-unit residential building, but that retention is 
economically prohibited. Mr. Mann stated one proposal to 
expand the building was refused mortgage funding by CHHC. 
Mr. Mann requested the building not be designated or that 
designation be postponed six to eight months to allow discussions 
on how to preserve the building to continue with the Planning 
Department . 

Mr. D.C. Prowse appeared on behalf of Mr. Mano Herendy, owner 
of the Leslie House at 1380 Hornby Street. Mr. Prowse spoke 
to a letter from architect Mr. P. Kaffka (circulated) which 
stated that whatever architectural merit this house may have 
had, has been destroyed by the insensitive siting of a new 
development immediately to the south and that designation 
cannot be justified. 

Mr. Treit addressed Council and stated he does not understand the 
recommendation to designate the Rush Building at 416 Richards 
Street. He is fundamentally opposed to the designation and 
suggested that if the citizens of Vancouver are to have a 
monument, they should pay for it. 

Mr. M. Chambers of Hamersley Holdings Limited, owners of 
the Takehera Tenements at 1017 West 7th Avenue, appeared 
before Council and spoke to a letter (circulated) which 
stated that Hamersley Holdings welcomes steps being taken 
by the City to preserve its historic buildings. The 
letter stated the City should pass a By-law that no 
development permit be granted to properties adjacent to 
heritage buildings where such development would detri- 
mentally affect heritage buildings. 


Mr. J.W. Duncan appeared on behalf of the First Baptist Church 
at 969 Burrard Street and stated designation of this Church 
could cause financial problems in the future and requested 
that if the Church is designated, there should be some 
compensation by the City. 

Mr. R.Y. Bonner from Cumming, Richards, Underhill, Fraser, 
Skillings requested that as Mr. R. Baker was unable to 
attend this meeting, consideration of the designation of 
the Watson House at 909 Thurlow Street be deferred until 
such time as Mr. Baker can appear before Council on behalf 
of the owners. 

cont ' d. . . . 
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List of Buildings Recommended 
for Designation as Heritage 
Structures (cont'd) 


The Council noted communications which were before it for 
consideration as follows: 

(a) Letter from the Vancouver School Board requesting Council 
defer consideration of designating a portion of Lord 
Strathcona School to a later date when representatives 

of the Board can be present. 

(b) Letter from Cumming, Richards, Underhill, Fraser, Skillings, 
Barristers & Solicitors on behalf of Mr. J. Kucera, requesting 
Council defer consideration of designating 909 Thurlow Street 
until Mr. Kucera can appear before Council. 

(c) Letter from the Chairman of the Park Board advising of the 
Board's resolution that it has no objection to the 
designation of the Alexandra Park Bandstand and no 
objection to designation of the Old Roedde House, as 

long as Council is aware of the costs of designating 
Roedde House including possible relocation. 

(d) Letter from Rev. McSherry advising that a considerable 
majority of the congregation at St. Paul's Church are 
delighted over the pending designation of the Church. 

(e) Letter from Mr. McRae of Alberta Lumber Company opposed 
to the designation of the Alberta Lumber Company at 709 
West 6th Avenue. 


MOVED by Aid. Rankin, 

THAT the foregoing communications be received. 

- CARRIED UNANIMOUSLY 

(At this point. Alderman Marzari left the meeting) 

MOVED by Aid. Cowie, 

THAT Chalmers United Church, 2801 Hemlock Street, be 
designated a "B" category heritage building. 


- CARRIED BY THE 
REQUIRED riAJORITY 


(Alderman Sweeney opposed) 


MOVED by Aid. Harcourt, 

THAT Douglas Lodge, 2799 Granville Street, be designated 
a "B" category heritage building. 


- CARRIED BY THE 
REQUIRED riAJORITY 


(Alderman Kennedy opposed) 


MOVED by Aid. Cowie, 

THAT the designation of Burnett House, 1301 West 7th Avenue, 
be deferred for three months to determine if the City wished to 
accept the owner's offer to sell it this building for $1.00. 

- LOST NOT HAVING RECEIVED 
THE REQUIRED MAJORITY 

(Aldermen Bird, Kennedy, Rankin, Sweeney and the 
Mayor opposed) 

MOVED by Aid. Harcourt, 

THAT Burnett House, 1301 West 7th Avenue, be designated an 
'A" category heritage building. 

- LOST NOT HAVING RECEIVFD 
THE REQUIRED MAJORITY 

(Aldermen Bird, Cowie, Kennedy, Rankin, Sweeney and 
the Mayor opposed) 

cont ' d. . . . 
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List of Buildings Recommended 
for Designation as Heritage 
Structures (cont'd) 


MOVED by Aid. Harcourt, 

THAT the Takehera Tenements at 1017 West 7th Avenue be 
designated an "A" category heritage building. 

- LOST NOT HAVING RECEIVED 
THE REQUIRED MAJORITY 

(Aldermen Bird, Cowie, Kennedy, Rankin, Sweeney 
and the Mayor opposed) 

MOVED by Aid. Harcourt, 

THAT the Alberta Lumber Company at 790 West 6th Avenue be 
designated a "B" category heritage building. 

- LOST NOT HAVING RECEIVED 
THE REQUIRED MAJORITY 

(Aldermen Bird, Kennedy, Rankin, Sweeney and the 
Mayor opposed) 

MOVED by Aid. Harcourt, 

THAT Leslie House at 1380 Hornby Street be designated an 
"A" category heritage building. 

- LOST NOT HAVING RECEIVED 
THE REQUIRED MAJORITY 

(Aldermen Bird, Boyce, Cowie, Kennedy, Rankin, Sweeney 
and the Mayor opposed) 

MOVED by Aid. Harcourt, 

THAT Alexandra Park Bandstand on Beach Avenue at Burnaby 
Street be designated an "A" category heritage structure. 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 

MOVED by Aid. Harcourt, 

THAT Hirshfield House at 1963 Comox Street be designated 
an "A" category heritage building. 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 

MOVED by Aid. Boyce, 

THAT Roedde House at 1415 Barclay Street be designated 
an "A" category heritage building. 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 

MOVED by Aid. Harcourt, 

THAT Fee House at 1119 Broughton Street be designated a 
"B" category heritage building. 

- LOST NOT HAVING RECEIVED 
THE REQUIRED MAJORITY 

(Aldermen Bird, Cowie, Kennedy, Rankin, Sweeney 
and the Mayor opposed) 

MOVED by Aid. Cowie, 

THAT St. Paul's Church at 1138 Jervis Street be designated 
an "A" category heritage building. 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 


cont'd. . . . 
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List of Buildings Recommended 
for Designation as Heritage 
Structures (cont'd) 


MOVED by Aid. Cowie, 

THAT the First Baptist Church at 969 Burrard Street be 
designated an "A" category heritage building. 

- CARRIED BY THE 
REQUIRED JIAJORITY 

(Alderman Sweeney opposed) 

MOVED by Aid. Cowie, 

THAT Council defer consideration of the designation of 
the Manhattan Apartments, 784 Thurlow Street for up to nine 
months . 

- LOST NOT HAVING RECEIVED 
THE REQUIRED MAJORITY 

(Aldermen Bird, Kennedy, Sweeney and the Mayor opposed) 

MOVED by Aid. Harcourt, 

THAT Council defer consideration of the designation of the 
Manhattan Apartments, 784 Thurlow Street, for three months. 

- LOST NOT HAVING RECEIVED 
THE REQUIRED MAJORITY 

(Aldermen Bird, Cowie, Kennedy, Rankin, Sweeney and 
the Mayor opposed) 

MOVED by Aid. Harcourt, 

THAT Council designate the Manhattan Apartments at 784 
Thurlow Street as a "B" category heritage building. 


- LOST NOT HAVING RECEIVED 
THE REQUIRED MAJORITY 


(Aldermen Bird, Boyce, Cowie, Kennedy, Rankin, Sweeney 
and the Mayor opposed) 

MOVED by Aid. Cowie, 

THAT the Manhattan Apartments at 784 Thurlow Street be 
placed on the Heritage Advisory Committee's list of "C" 
category heritage buildings. 

- LOST NOT HAVING RECEIVED 
THE REQUIRED MAJORITY 


(Aldermen Kennedy and Rankin opposed) 

MOVED by Aid. Cowie, 

THAT Council defer consideration for one month the 
designation of Watson House at 909 Thurlow Street to allow 
Mr. R. Baker or the owners to appear before Council. 


- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 

MOVED by Aid. Harcourt, 

THAT Council designate the Palms Hotel at 869-873 Granville 
Street as a "B" category heritage building. 

- CARRIED BY THE 
REQUIRED mJORITY 

(Alderman Kennedy opposed) 

(At this point. Alderman Marzari returned to the meeting) 

MOVED by Aid. Cowie, 

THAT Council designate The Commodore at 840-872 Granville 
Street as a "B" category heritage building. 

- LOST N9T HAVING RECEIVED 
THE REQUIRED MAJORITY 

(Aldermen Bird, Kennedy and Sweeney opposed) , , 
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List of Buildings Recommended 
for Designation as Heritage 
Structures (cont'd) 


MOVED by Aid. Cowie, 
I THAT The Commodore at 840-872 Granville Street be placed 

on the Heritage Advisory Committee's list of "C" category 
heritage buildings. 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 

I MOVED by Aid. Boyce , 

THAT the Bank of Commerce at 819 Granville Street be 
designated a "B" category heritage building. 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 

I 

MOVED by Aid. Harcourt, 

THAT the Hudson's Bay Insurance Company at 924 West Hastings 
Street be designated a "B" category heritage building. 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 

I MOVED by Aid. Harcourt, 

THAT the Vancouver Club at 915 West Hastings Street be 
designated an "A" category heritage building. 

- CARRIED BY THE 
REQUIRED MAJORITY 

(Alderman Sweeney opposed) 
1 MOVED by Aid. Harcourt, 

j THAT the Bank of B.C. or Rush Building at 416 Richards 

Street be designated a "B" category heritage building. 

i - LOST NOT HAVING RECEIVED 

I THE REQUIRED MAJORITY 

(Aldermen Bird, Kennedy and Sweeney opposed) 

MOVED by Aid. Rankin, 

THAT the Lyric Theatre at 300 West Pender Street be 
' designated a "B" category heritage building. 

- LOST NOT HAVING RECEIVED 
THE REQUIRED MAJORITY 

; (Aldermen Bird and Sweeney and the Mayor opposed) 

MOVED by Aid. Harcourt, 

THAT the Hessen and Irving building at 100 East Hastings 
Street be designated a "B" category heritage building. 

- LOST NOT HAVING RECEIVED 
THE REQUIRED MAJORITY 

(Aldermen Bird, Boyce, Cowie, Kennedy, Rankin, Sweeney 
and the Mayor opposed) 

MOVED by Aid. Bird, 

THAT St. Luke's Home at 3 05 East Cordova Street be designated 
a "B" category heritage building. 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 

MOVED by Aid. Kennedy, 

THAT Lord Strathcona School at 592 East Pender Street be 
designated an "A" category heritage building. 

- CARRIED BY THE 
REQUIRED MAJORITY 

(Alderman Bird opposed) 

cent ' d. . . . 
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List of Buildings Recommended 
for Designation as Heritage 
Structures (cont ' d) 


MOVED by Aid. Kennedy, 

THAT the Ukrainiai Greek Orthordox Church at 154 East 10th 
Avenue be designated an "A" category heritage building. 


At this point, a representative of the congregation of the 
Ukrainiai Greek Orthordox Church asked that Council defer 
consideration of designating the Ukrainiai Greek Orthordox Church 
to allow the congregation time to study the effect of such 
designation. 

MOVED by Aid. Rankin, 

THAT Council defer consideration for one month of the 
designation of the Ukrainian Greek Orthordox Church. 


The Director of Legal Services suggested that any By-law 
to designate "B" category heritage buildings should be subject 
to the Heritage Advisory Committee's clarifying those parts of 
"B" buildings which it wishes to be designated in the "B" schedule. 
The Mayor so directed. 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Rankin, 

THAT the Committee of the Whole rise and report. 


MOVED by Aid. Rankin, 
SECONDED by Aid. Harcourt, 

THAT the report of the Committee of the Whole be adopted 
and the Director of Legal Services prepare and submit to Council 
the necessary By-law to so designate. 


(not put) 


- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 


CARRIED UNANIMOUSLY 


- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 10:15 p.m. 


The foregoing are Minutes of the Special Council Meeting 
of November 9, 19 76, adopted on November 2 3, 1976. 
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CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, November 23, 1976, in the Council Chamber, 
Third Floor, city Hall, commencing at 2.00 p.m. 

PRESENT ; Mayor Phillips 

Aldermen Bird, Boyce , Cowie, Harcourt 
Kennedy, Marzari, Rankin, 
Sweeney and Volrich 

CLERK TO THE COUNCIL; D.H, Little. 


PRAYER 

The proceedings in the Council Chamber were opened with 
prayer . 


CONDOLENCE 

The Mayor advised Council that Mr. M.M. Harrell, former Chief 
License Inspector and Business Tax Collector had recently passed 
away, and referred to his long outstanding service with the City, 
prior to his retirement in May, 1974. 

MOVED by Aid. Marzari 

THAT the Council express by letter to the family of the late 
Mr. Harrell, its deepest sympathy and condolence. 


A CKNOWLEDGMENT 

The Mayor acknowledged the presence in the Council Chamber of 
Grade 6 students from the Queen Elizabeth School, Vancouver, under 
the direction of their teacher, Mrs. Herman. 

'IN CAMERA' MEETING 

The council was advised that there were matters to be 
considered 'in Camera' later this day. 

ADOPTION OF MINUTES 

MOVED by Aid. Sweeney 
SECONDED by Aid. Harcourt 

THAT the Minutes of the Regular Council Meeting of November 
9, 1976, with the exception of the 'In Camera' portion, be adopted, 
after amending the motion on Page 17, re the request for land by 
the Akali Singh Sikh Society, by adding the following; 

"FURTHER THAT the sale of the land be based on $100,000 per 
acre . " 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bird 
SECONDED by Aid. Volrich 

THAT the Minutes of the Special Council Meeting on Heritage 
Designations, of November 9, 1976, be adopted. 

- CARRIED UNANIMOUSLY 


Regular Council, November 23, 1976. . .2 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Rankin 
SECONDED by Aid. Har court 

THAT this Council resolve itself into Ccuv^nittee of the Whole, 
Mayor Phillips in the Chair. 

- CA.' RIED UNANIMOUSLY 

Demolition of 1325, 1335, 1345 
West 15th Avenue. 


Alderman Rankin expressed concern that ar apartment building 
at the above-mentioned address is in the process of being demolished 
and there are at present some tenants still residing on the premises. 
With the permission of Council, Mr. Jensen, a tenant, confirmed the 
situation and it was 

MOVED by Aid. Rankin 

THAT the Building Inspector order the owners of 1325, 1335, 
1345 West 15th Avenue, to cease and desist from demolishing this 
building immediately, until the present tenancies expire. 

- CARRIED UNANIMOUSLY 


UNFINISHED BUSINESS & DELEGATIONS 

1. Development Permit Application for 
a Townhouse Development at 
3296 S.E. Marine Drive. 


Council, on November 9, 1976, deferred the matter of a 
Development Permit Application for a townhouse development at 
3296 S E. Marine Drive, pending the hearing of a delegation from 
the Architect and Developer, Mr. N. Pelman. 

Mr. Pelman, with the aid of slides and drawings, spoke in 
support of the development. A supporting brief was also filed 
with Council. 

Mr. R. Youngberg, representing the Director of Planning, gave 
reasons why the Department considered the site not suitable for 
residential development and reference was made to the report of the 
Planning and Development Committee dated October 21, 1976, which 
was before Council for its consideration. 


MOVED by Aid. Bird 

THAT the Supervisor of Property and Insurance be instructed 
to negotiate the purchase or exchange of lots 7 and 8 of resub- 
division of 1-4 and 21-24 of A Block 10, D.L. 330 amd 331 known as 
3296 S.E. Marine Drive, to facilitate planning proposals for the 
rezoning, resubdivision and disposal of this property for institu- 
tional uses . 

- (lost - tie vote) 
(Aid. Boyce , Cowie , Kennedy, Marzari and the Mayor opposed) 


Cent ' d . 
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UNFINISHED BUSINESS & DELEGATIONS (Cont'd) 


Development Permit Application 
for a Townhouse Development at 
3296 S.E. Marine Drive. (Cont'd) 

MOVED by Aid. Cowie (in amendment) 

THAT the words 'purchase or' be deleted from Alderman Bird's 
motion . 

- LOST 

(Aid. Bird, Boyce, Harcourt, Kennedy, Marzari, Rankin 
Sweeney, Volrich and the Mayor opposed) 

The amendment having lost, the motion by Alderman Bird was 
put and LOST - tie vote . 

MOVED by Aid. Volrich 

THAT the Director of Planning discuss with the developer, the 
possibility of the City entering into partnership with the 
developer, the implications being to construct non- family housing. 

- CARRIED UNANIMOUSLY 


2 . Rezoning Application - 
3124 Vine Street. 


Council, on November 9, 1976, deferred consideration of a 
Manager's report dated November 5, 1976, regarding a rezoning 
application for 3124 Vine Street, to permit Mr. J. Horvath, the 
architect, to appear as a delegation. 

Mr. Horvath addressed the Council this day, speaking in support 
of the proposed development, to which the Director of Planning was 
opposed . 

MOVED by Aid. Volrich 

THAT the rezoning application for 3124 Vine Street be not 
approved . 

- CARRIED UNANIMOUSLY 


3 . Family Housing Proposal calls - 
Apartment Form . 

The City Council, on November 9, 1976, deferred consideration 
of a Manager's report dated October 25, 1976, regarding Family 
Housing Proposal Calls - Apartment Form, to permit the Mayor an 
opportunity to report back as a result of his meeting with local 
representatives of C.M.H.C. 

The Council noted a letter dated November 10, 1976, from the 
Minister of Housing, which referred to various housing projects. 

MOVED by Aid. Cowie 

THAT the following three proposed housing projects be not 
proceeded with: 

1. 8645 Osier Street - a 12-unit apartment structure, 

2. 1803-27 Adanac Street - a 35-unit apartment structure, 

3 . An apartment structure containing 35 units at the 
intersection of Triumph Street and South Templeton Street. 

- CARRIED UNANIMOUSLY 

Cont ' d . . . . 
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Board of Administration, September 25, 1970 . . . (PROPERTIES) ... 2 
Item No. 2 cont ' d 


A number of purchasers of these sites are now at the 
end or just passed the period of eighteen months in 
which to start development and, having had this condition 
of sale brought to their attention, have now requested 
extension of this time limit. The reasons given for 
not starting development are their inability to arrange 
financing and the generally difficult labour conditions 
of recent months . 

These requests for extension were reviewed in the 
Redevelopment Co-ordinating Committee meeting of September 
11, 1970 at which time this Committee proposed that these 
purchasers be granted an additional six months in which 
to start development from the termination dates of each 
agreement . 

This proposal has been endorsed by the City Solicitor 
In view of the foregoing it is, 

RECOMMENDED that purchasers of sites in Area A-5 of 
Redevelopment Project II upon their written request 
have the development clause of their respective agreements 
extended for a period of six months; all other conditions 
of sale to remain the same." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 

3. Rental of a Portion of the V.I.E.W. Site (False Creek) 
To A.J. Forsyth and Company Limited 

The Corporation Counsel, Director of Planning and the 
Supervisor of Property and Insurance submit the following 
report : 

"On May 12, 1970 Council acknowledged the right of the 
Receiver of V.I.E.W. to remove two prefabricated buildings 
from a portion of the V.I.E.W. site. In return for 
this acknowledgment the Receiver paid to the City all 
taxes and rental relating to the premises falling due 
to December 3I, 1970. 

The Receiver has now sold the prefabricated buildings 
to A.J. Forsyth and Company Ltd. A.J. Forsyth and 
Company Ltd. would like to continue to occupy the land 
on which their buildings sit. The Receiver who is the 
present lessee of this land has agreed to assign the 
balance of the term under the existing lease to A.J. 
Forsyth and Company Ltd. That company requests the 
City's consent to the assignment. 

A.J. Forsyth and Company Ltd. would also like to occupy 
the land after the existing lease expires on December 
31, 1970. They advise that they do not require any 
specific term of lease, but would require a minimum of 
six month's notice to phase out their operations on 
the land and remove their buildings. 

The Director of Planning has considered the City's 

need for this particular site in relation to the overall 

plan for False Creek. He advises that the land on 

which the buildings are situate will not be needed 

prior to December 31> 1971 j and that renting the land 

during the period from January 1, 1971 to December 31j 1971 


continued . . . / 3 
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Family Housing Proposal Calls - 
Apartment Form. (Cont'd) 

MOVED by Aid . Harcourt 

THAT it be recommended to the incoming Council that it meet 
and discuss housing matters with C.M.H.C., G.V.R.D. and both levels 
of government, in an endeavour to solve the various housing problems 
as discussed this day. 

- CARRIED UNANIMOUSLY 


COMMUNICATIONS OR PETITIONS 

Campbell Avenue Fish Dock 

The Council noted the following letter, dated November 4, 1976 
from the Chairman of the Vancouver City Planning Commission, 
concerning the Campbell Avenue Fish Dock: 

" At its meeting on Wednesday, November 3, 1976, the attention of the 
Planning Commission was drawn to the fact that because of a traffic 
problem the National Harbours Board has apparently decided to bar 
the public from the Campbell Avenue fish dock. Members of the Com- 
mission expressed their concern at this negative approach. 

The Commission recognizes that jurisdiction in this matter is outside 
the City's sphere, but feels that as- the interests of many local 
inhabitants are involved, and as a fish wharf is a valuable civic 
asset, some action by the City would be both appropriate and desirable. 

The CoiTsnission therefore respectfully requests that Council, through 
its contacts with senior government bodies, support the public demand 
to keep the fish wharf open for the sale of fish and to urge that 
access facilities be improved rather than removed. " 

MOVED by Aid. Rankin 

THAT the Mayor, on behalf of Council, write to the Vancouver 
Port Authority and the National Harbours Board requesting a 
meeting immediately to discuss keeping the fish wharf open for the 
sale of fish, and to urge that access facilities be improved. 

- CARRIED UNANIMOUSLY 

Retention of Addition at 
3449 West 6th Avenue . 

The Council noted a letter from Dallas, Kinney & Company, 
regarding an addition made to the house at 3449 West 6th Avenue. 
A Consent Form, signed by fifteen neighbours of Mr. Sam Psimoulis, 
the owner, stated that they do not object to the addition made to 
his home. With the permission of Council, Mr. Psimoulis addressed 
the Council and spoke briefly in support of his position. Council 
noted that an application had been made to the Board of Variance 
by Mr. Psimoulis requesting permission to retain the bedroom addition 
however, the Board, at its meeting on June 16, 1976, disallowed the 
appeal 

MOVED by Aid. Boyce 

THAT City Officials be instructed to take no further action 
on this matter at this time. 

- CARRIED 

(Aid. Sweeney opposed) 


Regular Council, November 23, 1976 


COMMUNICATIONS OR PETITIONS (Cont'd) 

Grant Request - 
Kitsilano Boys ' Band 

Under date of November 8, 1976, the secretary of the Kitsilano 
Boys ' Band submitted a letter advising that the Band plans to hold 
a concert at the Queen Elizabeth Theatre on January 23, 1977, in 
honour of the 85th birthday of Mr. Arthur Delamont, its leader. 
The organization is requesting a grant of $1150 to cover the cost 
of renting the theatre . 

MOVED by Aid. Bird 

THAT a grant to the Kitsilano Boys' Band, equal to the rental 
of the Queen Elizabeth Theatre, for a concert on January 23, 1977, 
be approved . 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 


Grant Request - Police Dept. 
School Safety Patrols 

The Chief Constable, in a letter dated November 4, 1976, advise 
that a benefit show has been arranged for School Patrol children, 
at the Queen Elizabeth Theatre, in February 1977, and requested 
that Council approve a grant to cover the rental. 

MOVED by Aid. Marzari 

THAT a grant equal to the rental of the Queen Elizabeth Theatre 
be approved to the Vancouver School Safety Patrols. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 


Day Care Facility - 

Laurel Street Overpass Complex. 

Council noted a letter, dated November 15, 1976, from the 
False Creek Child Care Society requesting that the organization 
appear as a delegation in regard to day care facilities in False 
Creek. A report on this matter is expected to be before Council 

on December 14, 1976. 

MOVED by Aid. Rankin 

THAT the delegation request from the False Creek Child Care 
Society be granted. 

- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIONS (Cont'd) 
Red Door Rental Agency - Funding 

Under date of November 16, 1976, the Minister of Human Resources 
submitted the following letter: 

Thank you for your further letter of October 
29th, regarding the Red Door Rental Agency. 

Since receiving your last letter, I have re- 
viewed all of the available reports and now, more than before, 
I am of the opinion that this should really be funded by the 
Ministry of Housing and the City, rather than by the Ministry 
of Human Resources. As a matter of fact, I am also of the 
opinion that there should be some charge for the service, 
especially when you consider that the majority of applications 
received by the agency for placements are from single people. 
I assiime they are referred to the agency by hostels or similar 
facilities operating in the City. I gather that the majority 
of those accomodated are transients, and that many of them are 
suffering hardship because they arrive with little or no re- 
sources. The trend here is changing, and we certainly do find 
a diminishing number of single adults travelling across the 
Provinces to British Columbia, as an awareness has developed 
to indicate that some self-help is expected. 

I am not convinced that the structuring of this 
Society has been done in an accountable manner. To suggest 
that only members of this Society can be employed by the Society, 
almost removes the non-profit status, as the employees stand to 
benefit directly from the workings of the Society, i.e., funds 
are given to the Society and they can negotiate their own sal- 
aries. 

For the next fiscal year, the Vancouver Resources 
Board may consider this agency for funding from the per capita 
community grant monies allocated to them. For this fiscal year, 
however, there will be no change as obviously it is too late for 
the Resources Board to make any commitments from the current 
budget. 

I am sorry that I cannot be more positive, but 
I have referred this material to the Minister of Housing for 
his information. 

MOVED by Aid . Rankin 

THAT the Mayor be requested to write to the Minister of Human 
Resources suggesting that if Council arranged for the Red Door 
Rental Agency to make appropriate changes, as referred to in the 
third paragraph of the Minister's letter, would the Minister then 
reconsider funding for this organization? 

- CARRIED 

(Alderman Kennedy opposed) 


Rezoning N.W. Corner of 

Harold Street and School Avenue . 

Council noted a letter from Mrs. Winifred Caldwell, on behalf 
of a group of concerned homeowners, requesting permission for a 
delegation of homeowners in the Joyce Road and Kingsway area to 
appear before Council concerning the proposed 12-storey Senior 
Citizens Apartment Building to be constructed at School Avenue 
and Harold Street. 

Cent ' d . . . . 
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COMMUNICATIONS OR PETITIONS (Cont'd) 

Rezoning N.W. Corner of Harold 
Street and School Avenue (Cont'd) 

It was noted that Council, at a Public Hearing on September 
2, 1976, after hearing delegations, had approved the rezoning 
for this development. 

MOVED by Aid. Bird 

THAT, as delegations were heard at the Public Hearing, 
delegations be not heard again. 

- CARRIED UNANIMOUSLY 

Outstanding Reports re 
Heritage Structures 

Under date of November 18, 1976, the Vancouver Heritage 
Advisory Committee submitted the following letter concerning 
Outstanding Reports re Economic Alternatives for Preserving 
Heritage Structures: 

" I wish to advise you that the Vancouver Heritage Advisory 
Committee, at its meeting on November 8, 1976, resolved 
that it advise Council that it regrets there has been a 
delay in the preparation of the staff reports requested 
by City Council at its meeting on November 18, 1975. 

The Committee further resolved that it advise City Council 
that it is preparing its own report on incentives and com- 
pensation which it expects to present to Council in the 
near future. 

Attached, for the information of Council, is an extract 
from the November 8, 1976 Heritage Advisory Committee 
meeting on the matter of outstanding reports. 

A series of eight recommendations were approved by City 
Covmcil on November 18, 1975 on the subject of economics 
of heritage designated structures; three of these recom- 
mendations calling for reports back to Council. These 
eight recommendations from the November 18, 1975 Council 
meeting are attached." 

MOVED by Aid. Harcourt 

THAT the reports requested by Council in adopting the Planning 
and Development Committee's report of November 8, 1976, be forwarded 
as soon as possible to the 1977 Council, on the understanding that 
these reports will be submitted first to the Vancouver Heritage 
Advisory Committee for comment; 

FURTHER THAT the Director of Legal Services include, in the 
report requested under recommendation 'D', the legal definition of 
the statutory wording "adjoining". 

- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIONS (Cont'd) 
City Towing Contract - Tender 

Letters were noted from the solicitors of Unitow Towing 
Services Ltd., and Busters Auto Towing Services Ltd., requesting 
to appear as delegations this day concerning tender submission 
for the City of Vancouver Towing Contract. A report on this 
matter is to be considered by Council later this day. 

MOVED by Aid. Rankin 

THAT the delegation request from Unitow Towing Services Ltd., 
and Busters Auto Towing Services Ltd., be granted. 

- CARRIED UNANIMOUSLY 

STANDING COMMITTEE REPORT 

Report of Standing Committee 
on Planning and Development 
(November 4, 1976) 

Social Facilities - Oppenheimer 
Area and Property Acquisition - 
616 E. Cordova Street. 
(Clause 2) 

At this point in the proceedings Council considered this 
clause and, after due consideration, it was 

MOVED by Aid. Sweeney 

THAT this clause be deferred until the next meeting of Council 
to give the Union Gospel Chapel and Ms. J. Abbey of the Dera 
Daycare Centre, an opportunity to appear as delegations on this 
subject . 

- CARRIED 

(Aid. Cowie, Kennedy, Marzari and Rankin opposed) 

COMMUNICATIONS OR PETITIONS (Cont'd) 

November 17, 1976 - 
Civic Election Results 

Council noted the following letter from the City Clerk, 
dated November 23, 1976: 


I wish to inform you that, as a result of the Civic 
Elections held on Wednesday, November 17, 1976, the 
following were elected to the Offices shown for the years 
1977-1978: 

Mayor 

Jack J. Volrich 


Aldermen (10) 

Harry Rankin 
May Brown 
Michael Harcourt 
Darlene Marzari 
Warnett Kennedy 


George Puil 
Marguerite Ford 
Bernice Gerard 
William Gibson 
Donald Bellamy 


Cont 'd 
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COMMUNICATIONS OR PETITIONS (Cont'd) 

November 17, 1976 - 

Civic Election Results . (Cont ' d) 

Regional Board Directors (5) 

Harry Rankin 
Jack J. Volrich 
Warnett Kennedy 
Darlene Marzari 
May Brown 


Park Commissioners (7) 

George Wainborn 
Mary Fowler 
Robert T. DuMoulin 
Evelyn M. Atkinson 


Russell G. Fraser 
Ian Bain 

Andy J. Livingstone 


School Trustees (9) 

Margaret G. Andrew 
Katherine E. Mirhady 
Norman Robinson 
Pamela F, Glass 
Betty-Anne Fenwick 


David W. Pratt 
Nathan J. Divinsky 
William Brown 
Peter G. Westlake 


In respect of the 1977-1981 Capital Program, the results 
were as follows: 


Public Works & Firehalls 


Parks, Recreation Facilities 
and Libraries 

Housing Fund 

Neighbourhood Improvement 
Program 


The votes cast in the affirmative 
amounted to a majority of all the 
votes cast and therefore received 
the assent of the electors. 


The votes cast in the affirmative 
on each of these plebiscites did 
not amount to a majority of all 
the votes cast and therefore did 
not receive the assent of the 
electors. 


MOVED by Aid. Harcourt 

THAT Council express its sincere thanks to all those who 
worked on the recent Civic Election for their efforts in the public 
service . 

- CARRIED UNANIMOUSLY 

Condolence - Mr. Norman Roussie 


Alderman Harcourt advised the Council that Mr. Norm Roussie, 
a member of the Engineering Department staff, had collapsed and 
died whilst dismantling the polling booths after the election. 

MOVED by Aid. Harcourt 

THAT Council express its deepest sympathy to the family of 
the late Mr. Norm. Roussie. 

- CARRIED UNANIMOUSLY 


Regular Council, November 23, 1976. . . 10 

COMMUNICATIONS OR PETITIONS (Cont'd) 

Names Inadvertently Omitted from the 
1976 Resident and 1976 Owner List 
of Electors 


Pursuant to Section 73(2) of the Vancouver Charter, the City 
Clerk advised Council of the names with addresses inadvertently 
omitted from the List of Electors, as printed, but which names 
appeared on the Register of Electors and for which Voting Certificates 
were issued. 

MOVED by Aid. Bird 

THAT the above information from the City Clerk be received. 

- CARRIED UNANIMOUSLY 


Heritage Designations - Roedde House - 
Alexandra Park Bandstand. 


Under date of November 23, 1976, the Park Board submitted the 
following letter: 

The following is an excerpt from the minutes of 
the last meeting of the Board held on Monday, 
November 22, 1976: 

. . . "HERITAGE DESIGNATION - ROEDDE HOUSE - 
ALEXANDRA PARK BANDSTAND 


"Board members received copies of a letter 
from the City Clerk dated November 12, 
advising of the following resolutions passed 
by City Coimcil on November 9, 1976: 

. . . "That Roedde House at 1415 Barclay Street 
be designated an "A" category heritage 
building" 

. . . "That Alexandra Park Bandstand on Beach 
Avenue at Bumaby Street be designated 
an "A" category heritage structure" . . . 

"It was noted that City Coimcil made no mention 
of the Park Board's concerns regarding the 
economic iii5)lications of designating the old 
Roedde House as a category "A heritage structure, 
as outlined in the Board's letter to City Council 
dated November 3, 1976 as follows: 
. . . ' Board members discussed the economic Implica- 
tions of designating the old Roedde House as 
a Heritage structure noting that it might be 
advantageous during planning and development 
of Park Site 19 to resituate the house, and 
that extensive City funds will be needed to 
upgrade the building to prevent fiirther 
deterioration and to maintain and operate 
the old house as a musexun. ' . . 

"It was moved and seconded, 

"RESOLVED: That the Board request City Council 

to instruct the Property and Insurance 
Office to investigate the use and the 
cost of upgrading and operating the 
old Roedde House in view of its 
category "A" heritage designation for 
City Council consideration. 


- Carrlsd." . . . 
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COMMUNICATIONS OR PETITIONS (Cont'd) 

Heritage Designations - Roedde House - 
Alexandra Park Bandstand. (Cont'd) 

MOVED by Aid. Bird 

THAT, as requested by the Board of Parks and Recreation, the 
Supervisor of Property and Insurance investigate and report to Council 
on the use and the cost of upgranding and operating the old Roedde 
House, in view of its Category 'A' heritage designation. 

- CARRIED UNANIMOUSLY 


The Council recessed at 3.45 p.m., and following an 
'In Camera' meeting in Committee Room #3, reconvened 
in the Council Chamber at 4.00 p.m. with the same 
members present with the exception of Alderman Boyce . 
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CITY MANAGER'S AND OTHER REPORTS 

At this point in the meeting. Council agreed to vary the 
agenda to consider the following Manager's report dated 
November 19, 1976, on Auto Towing Contract. 

Auto Towing Contract 

Earlier this day. Council had agreed to hear representations 
from the tenderers Busters Auto Towing Service Ltd., and Unitow 
Services Ltd. 

Mr. Carl P. Vanderspek, Busters Auto Towing Service Ltd., 
outlined to Council the advantages to the City of awarding the 
contract to his firm. Busters has a large fleet of tow trucks 
and in Mr. Vanderspek 's opinion, could therefore give faster 
service to the City thereby saving Police time. Mr. Vanderspek 
also referred to the tender requirement that a performance bond 
be provided and the fact that Unitow had not submitted this 
bond with its tender. 

Mr. D.A. Biddle addressed Council on behalf of Unitow 
Services Ltd. , and advised that Unitow is willing to submit 
to the City a certified cheque for $100,000.00 guaranteed 
cashable until it is replaced by the required performance bond. 
Mr. Biddle also detailed his firm's operation for Council's 
information. 

A representative of the Police Department advised that, 
in his opinion, either company could do the job satisfactorily. 

MOVED by Aid. Marzari, 

THAT Council accept Tender A submitted by Un itow Se rvices 
Ltd. subject to the annual adjustment provision referred to in 
the Manager's report, being clarified, and a performance bond or 
security provided by Unitow, to the satisfaction of the Director of 
Legal Services and that payments by the City to Unitow under 
the contract be due 30 days after the mutually agreed upon date. 

- CARRIED 

(Aldermen Kennedy and Sweeney opposed) 


A. MANAGER'S GENERAL REPORT 
NOVEMBER 19, 1976 

Works & Utility Matters 
(November 19, 1976) 


The Council considered this report which contains ten 
clauses identified as follows: 

Closure of Portion of N/S of 57th Avenue, 
West of Eraser Street 

Utility Relocation in Lane South of Nelson, 
between Bute and Thurlow - Nelson Park and 
School Site 

Track Crossings at Burrard and Sixth, 
Broadway, 12th and 16th at Arbutus 
Public Pedestrian Crossings over CP. Rail 
Tracks on Knight and Elliott at Kent Avenue 
Flow Meter Chamber at Chilco and Alberni 
Heritage Building Plaques 

B.C. Telephone Company Easement at Vanier Park 
Street Work at S.W. Marine and Blenheim 
Tender Awards 

Street Lighting - 71st Avenue from Manitoba 
to a Point East (Item 35, Schedule 439) 


CI. 

1: 

CI. 

2: 

CI. 

3: 

CI. 

4: 

CI. 

5: 

CI. 

6: 

CI. 

7: 

CI. 

8: 

CI. 

9: 

CI. 

10: 


cont'd. 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Works & Utility Matters 
(November 19, 1976) (cont'd) 

Clauses 1 to 7 inclusive 

MOVED by Aid. Sweeney, 

THAT the recommendations of the City Manager contained in 
Clauses 1, 2, 3, 4, 5, 6 and 7 be approved. 

- CARRIED UNANIMOUSLY 

Street Work at S.W. Marine 
and Blenheim (Clause 8) 

MOVED by Aid. Bird, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED 

(Alderman Marzari opposed) 

Tender Awards 
(Clause 9) 

MOVED by Aid. Harcourt, 

THAT this Clause be received for information. 

- CARRIED UNANIMOUSLY 

Street Lighting - 71st Avenue from 
Manitoba to a Point East (Item 35, 
Schedule 439) (Clause 10) 


Council noted a request from Mr. Ullman to speak on this 
matter. 

MOVED by Aid. Harcourt, 

THAT representations be heard from Mr. Ullman this day. 

- CARRIED UNANIMOUSLY 

Mr. Ullman addressed Council and requested that this project 
be postponed until the lighting of this lane becomes an absolute 
necessity. 

MOVED by Aid. Harcourt, 

THAT Council rescind the motion of the Special Council 
(Court of Revision) of October 21, 1976, as it applies to under- 
taking Item 35, Schedule 439 - Street Lighting on 71st Avenue from 
Manitoba Street to a point approximately 415 feet east. 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 


Social Service & Health Matters 
(November 19, 1976) 


Alternatives to Fluoridation 
(Clause 1) 


MOVED by Aid. Bird, 

THAT this Clause be received for information. 


. 13 


- CARRIED UNANIMOUSLY 
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Item No. 3 con 


t'd 


on the terms hereinafter set forth would not prejudice 
the phasing of the redevelopment for this portion of 
False Greek. 

It is RECOMMENDED as follows: 

A) That the City consent to the assignment of the 
existing lease from the Receiver to A.J. Forsyth and 
Company Ltd. 

B) That the land on which the buildings sit be rented 
to A.J. Forsyth and Company Ltd. during the period 
from January 1, 1971 to December 31, 1971 on the 
following terms : 

i) at a rental, payable monthly, to be negotiated by 
the Supervisor of Property and Insurance. The 
rental to include an amount in lieu of taxes on 
the land, buildings and machinery; 

ii) the City to have the right to enter upon the land 
to conduct tests, place fill, or install services. 
This right to be exercised so as not to damage 
or require removal of the buildings and so as to 
interfere as little as possible with the operations 
of the Company; 

iii) the Company to remove all buildings, structures and 
equipment from the site prior to the termination 
of its term of occupancy; the City to acknowledge 
the Company's ownership of the buildings; 

iv) the City to agree that, if requested so to do 

prior to June 1, 1971) it will advise the Company 
by June 30, 1971, of the period, if any, which the 
Company would be permitted to rent the land after 
December 31, 1971 •" 


Your Board 


RECOMMENDS the foregoing report be approved. 


Regular Council, November 23, 1976 

CITY MANAGER'S AND OTHER REPORTS (cont'd) 


14 


Building & Planning Matters 
(November 19, 1976) 


The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Kitsilano N.I. P. - Review of Concept Plan 
CI. 2: Charles/Adanac - Approval of Funds for 

Playground Design 
CI. 3: R.R.A.P. Promotion and Administration 


Kitsilano N.I. P. - Review of 
Concept Plan (Clause 1) 

MOVED by Aid. Bird, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED 

(Aldermen Harcourt, Marzari and Rankin opposed) 

Clauses 2 and 3 

MOVED by Aid. Harcourt, 

THAT the recommendations of the City Manager contained in 
Clauses 2 and 3 be approved. 

- CARRIED UNANIMOUSLY 


Finance Matters 
(November 19, 1976) 

The Council considered this report which contains six 
clauses identified as follows: 

Reorganization of the Property and Insurance 
Division, Finance Department 
Taylor Manor Fund 

Police Information Systems Requirements 
Consultant Services - Replacement of Stage 
Floor - The Queen Elizalieth Theatre 
Analysis of 1976 Property Tax Roll for 
Single Family Residences 

Request for Grant Equal to Property Taxes - 
British Columbia Cancer Foundation 


CI. 

1: 

CI. 

2: 

CI. 

3: 

CI. 

4: 

CI. 

5: 

CI. 

6: 


Clauses 1, 2 and 5 

MOVED by Aid. Harcourt, 

THAT the recommendations of the City Manager contained in 
Clauses 1, 2 and 5 be approved. 

- CARRIED UNANIMOUSLY 

Clause 3 

MOVED by Aid. Volrich, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 

Clause 4 

MOVED by Aid. Volrich, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED 

(Alderman Sweeney opposed) 

cont'd. . . . 
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Finance Matters 

(November 19, 1976) (cont'd) 

Request for Grant Equal to Property 
Taxes - B.C. Cancer Foundation 
(Clause 6) 


MOVED by Aid. Kennedy, 

THAT a grant of $25,482.00 equal to property taxes, be 
approved to the B.C. Cancer Foundation. 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 


Personnel Matters 
(November 19, 1976) 

Statutory Holidays - Christmas Day, Boxing 
Day and New Year's Day and Closing of Civic 
Offices on December 23, 1976 (Clause 1) 

MOVED by Aid. Rankin, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 


Property Matters 
(November 19, 1976) 

The Council considered this report which contains four 
clauses identified as follows: 

CI. 1: Demolition - 2089 Commissioner Street 
CI. 2: Lease of Additional Space in Rink Area 

in Britannia Community Services Centre 
CI. 3: Lease of part of Coroner's Court Building 

to Provincial Government - 240 East Cordova 
CI. 4: Sale of Property - 3680 East 46th Avenue 

Clauses 1, 2, 3 and 4 

MOVED by Aid. Volrich, 

THAT Clause 1 be received for information and the recommen- 
dations of the City Manager contained in Clauses 2, 3 and 4 be 
approved. 

- CARRIED UNANIMOUSLY 


B. Capital Budget - 

Area 6, False Creek 

MOVED by Aid. Kennedy, 

THAT consideration of this report of the City Manager dated 
October 29, 1976, be deferred to the 1977 Council for consideration. 

- LOST 

(Aldermen Cowie, Harcourt, Rankin, Volrich and the 
Mayor opposed) 

MOVED by Aid. Harcourt, 

THAT recommendations A to E of the Development Consultant 
contained in the City Manager's report dated October 29, 1976, 
be approved. 

- CARRIED 


(Aldermen Bird, Kennedy and Sweeney opposed) 
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C. Auto Towing Contract 
For Council action on this report, see page 12. 

D. Social Mix and By-law Variations - 
Phase 1 - Area 6 - False Creek 

MOVED by Aid. Rankin, 

THAT the amendments proposed to the Area Development Plan 
No. 4 815, including the additional definitions be received and 
the whole matter be forwarded for consideration at a Public 
Hearing. 

- Carried 

(Alderman Sweeney opposed) 

MOVED by Aid. Kennedy, 

THAT consideration of this report be deferred to the next 
meeting of Council. 

- LOST 

(Aldermen Cowie, Harcourt, Marzari, Rankin, Volrich 
and the Mayor opposed) 

The motion to defer having lost, the motion by Alderman 
Rankin was put and CARRIED. 


I. Report of Standing Committee 
on Planning and Development, 
November 4, 19 76 


The Council considered this report which contains two 
clauses identified as follows: 

CI. 1: Shirtsleeve Session on Recreation and Leisure 
CI. 2: Social Facilities in the Oppenheimer Area and 
Acquisition of Property at 616 East Cordova 

Shirtsleeve Session on Recreation 
and Leisure (Clause 1) 


MOVED by Aid. Kennedy, 

THAT this Clause be received for information. 

- CARRIED UNANIMOUSLY 

Social Facilities in the Oppenheimer Area 
and Acquisition of Property at 616 East 
Cordova (Clause 2) 


For Council action on this report, see page 8. 


II. Report of Aldermen Rankin & Marzari, 
Standing Committee on Community 
Services, November 9, 19 76 

The Council considered this report which contains four 
clauses identified as follows: 

Liquor Permit Application - 1277 Robson Street 
Liquor Permit Application - 2223 Main Street 
Liquor Permit Application - 938 Granville Street 
Civic Grant Request - Bovs ' & Girls' Clubs of 
Greater Vancouver 

cont'd. . . . 


ci. 1 

Cl. 2 

CI. 3 

Cl. 4 


Regular Council, November 23, 1976 

CITY MANAGER'S AND OTHER RI PORTS (cont'd) 

Report of Aldermen Rankin & Marzari, 
Standing Committee on Community 
Services, November 9, 1976 (cont'd) 

Clauses 1, 2, 3 and 4 

MOVED by Aid. Rankin, 

THAT the recommendations of the Committee contained in 
Clauses 1, 2 and 3 and the resolutions of the Committee 
contained in Clause 4 be approved. 

- CARRIED UNANIMOUSLY 

G.V.R.D. Matters 

There were no comments with respect to G.V.R.D. matters 
insofar as the Regional District Meeting for Wednesday, 
November 24, 1976, is concerned. 
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MOVED by Aid. Volrich, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Volrich, 
SECONDED by Aid. Sweeney, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


BY-LAWS 

1. BY-LAW TO AMEND BY-LAW NO. 3575, 
BEING THE ZONING AND DEVELOPMENI' 
BY-LAW (1505-1515 East Pender & 
454 & 458 McLean Drive) 


MOVED by Aid. Cowie, 
SECONDED by Aid. Har court, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Cowie, 
SECONDED by Aid. Harcourt, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

(Alderman Rankin was excused from voting on this 
By-law) 


Regular Council , November 23, 1976 

BY-LAWS (cont'd) 

2. BY-LAW TO AMEND BY-LAW NO. 3 575, 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW (Joyce Street between Euclid 
and East 41st Avenue - Building Line) 

MOVED by Aid. Kennedy, 
SECONDED by Aid. Bird, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Kennedy, 
SECONDED by Aid. Bird, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

(Alderman Cowie was excused from voting on this 
By-law) 


3. BY-LAW TO AMEND BY-LAW NO. 3 575, 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW (Gabriola Mansion) 


MOVED by Aid. Volrich, 
SECONDED by Aid. Marzari, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Volrich, 
SECONDED by Aid. Marzari, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 
(Alderman Cowie was excused from voting on this 

By-law) 

MOTIONS 

A. Allocation of Land for Lane 
Purposes (4216 Skeena) 

MOVED by Aid. Marzari, 
SECONDED by Aid. Sweeney, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for lane purposes, the following described lands: 

East 5 feet of Lot 4, Block 2, South West Quarter 
of Section 51, Town of Hastings Suburban Lands, 
Plan 1525 

(4216 Skeena Street); 
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cent ' d. 


Regular Council, November 23, 19 76 


MOTIONS (cont'd) 

Allocation of Land for Lane 
Purposes (4216 Skeena) (cont'd) 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes, and declared to form and constitute portions of 
lane. 

- CARRIED UNANIMOUSLY 


At this point in the proceedings. Alderman Boyce returned 
to the meeting. 


1. Change in Liquor Laws 

MOVED by Aid. Rankin, 
SECONDED by Aid. Marzari, 

THAT WHEREAS there are strong indications that Attorney- 
General Garde Gardom will make a major announcement about liqixor 

laws on November 1, allowing the sale of hard liquor in beer 
parlours ; 

AND WHEREAS beer parlour owners are gearing up for such a 
change in regulations by ordering automated liquor dispensing 
equipment; 

AND WHEREAS beer parlour owners and operators have shown 
that they cannot cope with the problems of intoxication, even 
while restricted to the sale of beer, cider and wine; 

AND WHEREAS, as a result of poor management by beer parlour 
owners and operators, the Vancouver Police Department spends over 
$350,000 of taxpayers' money per year picking up over 15,000 
intoxicated persons for their own protection; 

AND WHEREAS Health Minister McClelland has spoken out on 
combating alcoholism by increasing detox services, and 
Education Minister Mc Geer has raised ICBC rates and the fine 
for drunken driving to $2,000, to cut down on drunken driving, 
and Human Resources Minister Vander Zalra has expressed the concern 
of increased social service and welfare costs due in part to a 
high rate of alcoholism, and Attorney-General Garde Gardom has 
also expressed a need to cut down on alcoholism; 

THEREFORE BE IT RESOLVED THAT the Vancouver City Council 
strongly protest and oppose any change in regulation to allow 
the serving of hard liquor in beer parlours; 

AND FURTHER THAT the Vancouver City Council request the 
Attorney-General to, instead, request his fellow ministers, to 
pass legislation requiring the sale and serving of low 2% alcohol 
tap beer in beer parlours, along with regular beer, as a means of 
cutting down on alcoholism and providing a reasonable alternative 
to patrons who use beer parlours on a regular or irregular basis 
as social centres. 

(Amended) 

Alderman Rankin requested and received permission to amend 
his motion by deleting the word "requiring" in the seventh 
paragraph and substituting the word "requesting". 

The motion as amended and reading as follows was put and 
CARRIED : 

cont'd. . . . 
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MOTIONS (cont'd) 

Change in Liquor Laws 
(cont'd) 


"THAT WHEREAS there are strong indications that Attorney- 
General Garde Gardom will make a major announcement about 
liquor laws on November 1, allowing the sale of hard 
liquor in beer parlours; 

AND WHEREAS beer parlour owners are gearing up for such 
a change in regulations by ordering automated liquor 
dispensing equipment; 

AND WHEREAS beer parlour owners and operators have shown 
that they cannot cope with the problems of intoxication, 
even while restricted to the sale of beer, cider and 
wine; 

AND WHEREAS, as a result of poor management by beer parlour 
owners and operators, the Vancouver Police Department spends 
over $350,000 of taxpayers' money per year picking up over 
15,000 intoxicated persons for their own protection; 

AND WHEREAS Health Minister McClelland has spoken out on 
combating alcoholism by increasing detox services, and 
Education Minister McGeer has raised ICBC rates and the 
fine for drunken driving to $2,000, to cut down on drunken 
driving, and Human Resources Minister Vander Zalm has expressed 
the concern of increased social service and welfare costs due 
in part to a high rate of alcoholism, and Attorney-General 
Garde Gardom has also expressed a need to cut down on 
alcoholism; 

THEREFORE BE IT RESOLVED THAT the Vancouver City Council 
strongly protest and oppose any change in regulation to 
allow the serving of hard liquor in beer parlours; 

AND FURTHER THAT the Vancouver City Council request the 
Attorney-General to, instead, request his fellow ministers 
to pass legislation *requesting the sale and serving of 
low 2% alcohol tap beer in beer parlours, along with regular 
beer, as a means of cutting down on alcoholism and providing 
a reasonable alternative to patrons who use beer parlours on 
a regular or irregular basis as social centres." 

(Aldermen Bird and Kennedy opposed) 

(* Denotes amendment) 


2 . City Consultants - Tabulation 

MOVED by Aid. Kennedy, 
SECONDED by Aid. Sweeney, 

THAT WHEREAS it is of importance to the City and to the 
professions that assignments originating in any department 
or agency under the political control, directly or indirectly 
of City Council, be equitably distributed; 

AND WHEREAS it would be useful to an incoming Council to 
have before it a tabulation of all commissions for work or 
services in the fields of planning, engineering, architecture 
or suchlike consultancy services; 

THEREFORE BE IT RESOLVED THAT a tabulation be prepared 
covering the years 1975-1976 and updated at 6-month intervals. 
Such tabulation to give the amounts of contracts and all fees 
paid thereon. 

(Amended) 


cont'd. 


Regular Council, November 2 3, 19 76 . 

MOTIONS (cont'd) 

City Consultants - Tabulation 
(cont'd) 


Alderman Kennedy requested and received permission to amend 
his motion by adding the following after the word 'thereon' in 
the last paragraph: 

"Further, the City Clerk to undertake the final 
tabulation. " 
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The motion as amended and reading as follows was put and 
CARRIED UNANIMOUSLY: 

"THAT WHEREAS it is of importance to the City and to the 
professions that assignments originating in any depart- 
ment or agency under the political control, directly or 
indirectly of City Council, be equitably distributed; 

AND WHEREAS it would be useful to an incoming Council to 
have before it a tabulation of all commissions for work 
or services in the fields of planning, engineering, 
architecture or suchlike consultancy services; 

THEREFORE BE IT RESOLVED THAT a tabulation be prepared 
covering the years 1975-1976 and updated at 6-month 
intervals. Such tabulation to give the amounts of 
contracts and all fees paid thereon. Further, the City 
Clerk to undertake the final tabulatioHT " 

(Underlining denotes amendment) 


3. 4584 West 1st Avenue 

MOVED by Aid. Cowie, 
SECONDED by Aid. Voir ich, 

THAT WHEREAS the Vancouver City Council passed the 
following notion at its meeting on October 19, 1976: 

"THAT the appropriate City officials be requested 
to issue to the owner of 4584 West 1st Avenue, a 
development permit and building permit that comply 
with the proposed roof-line modification illustrated 
on the sketch submitted by the owners on October 16, 
1975, subject to appropriate plans being submitted." 

AND WHEREAS the owner has indicated his unwillingness 
to comply with the conditions set out by Council in the 
above motion; 

AND WHEREAS the owner will not reconstruct the roof-line 
to Council's wishes at his cost; 

THEREFORE BE IT RESOLVED THAT Council rescind its above 
motion, allow the Board of Variance's permit refusal to stand 
and instruct the Director of Permits and Licenses to take 
legal action to ensure that the building is brought within 
the By-laws. 


- LOST 

(Aldermen Bird, Harcourt, Marzari, Rankin, Sweeney 
and the Mayor opposed) 

When considering the foregoing motion. Council noted a 
communication dated November 16, 1976, from the Board of Variance 
requesting that Council instruct the Director of Legal Services 
to take the appropriate action to uphold its decision of 
April 23, 1975, with respect to this dwelling. 


cont'd. 


Regular Council, November 23, 1976 

MOTIONS (cont'd) 

4584 West 1st Avenue 
(cont'd) 


Also before Council was a memo from the Planning Department 
dated November 23, 1976, advising that a Development Permit 
Application was filed on November 4, 1976, by Mr. J. Baker on 
behalf of Dr. Pasparakis to alter the roof line of the dwelling. 
This application was filed subsequent to Council's resolution 
of October 19, 1976, and is presently being processed. 


NOTICE OF MOTION 

The following Notice of Motion submitted by Alderman 
Kennedy and seconded by Alderman Sweeney, was recognized by 
the Chair: 

1. Prohibitory By-law re Body-Rub 

Parlours & Hard Core Pornography 
Shops 

MOVED by Aid. Kennedy, 
SECONDED by Aid. Sweeney, 

THAT WHEREAS public opinion has apparently turned against 
body-rub parlours and hard core pornography shops; 

AND WHEREAS Section 20 3 of the Vancouver Charter provides 
that where Council is authorized to regulate, license or tax 
persons carrying on any business, trade or profession or other 
occupation, it shall also have the power by law to prohibit, 
provided such By-law is passed by a unanimous vote of the 
Council members present; 

THEREFORE BE IT RESOLVED THAT the Director of Legal 
Services prepare a prohibitory By-law with respect to the 
business of body-rub parlours and hard core pornography shops 
for submission to Council, together with any necessary amend- 
ments that may be required to existing By-laws. 

(Notice) 


ENQUIRIES AND OTHER IdATTERS 


Alderman Harcourt - 
Manhattan Apartments 


referred to the fact that Council 
did not approve the recommendation 
of the Heritage Advisory Committee 
that the Manhattan Apartments be 
designated a heritage structure. 
It had come to his attention that 
the owner of this building has 
requested the City to re-activate 
the previously applied for 
demolition permit. 


MOVED by Aid. Harcourt, 
SECONDED by Aid. Rankin, 

THAT City staff be instructed not to issue the demolition 
permit for the Manhattan Apartments until the Housing Committee 
has had an opportunity to consider, at its meeting on December 2, 
1976, the situation with respect to the tenants of this building. 

- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 5:45 p.m. 


The foregoing are Minutes of the Regular Council Meeting 
of November 23, 1976, adopted on November 30, 1976. 
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Board of Administration, September 25, 1970 . . . (PROPERTIES) ... 4 


PART II 


SALES 


I4.. RECOMMENDED that the following application to purchase 

received by the Supervisor of Property and Insurance be approved 
under the terms and conditions set down by City Council. 


Re: S.E. Sector Sale 

Lot 12, Blks. 1 & 8, D.L. Nig 339 

S/S [|.8th Ave, between Boundary & Tyne 


NAME 


LOT APPROX.SIZE SALE PRICE TERMS 


CONDITIONS 


Henry Siemens 12 


i|0' X 157.65 ' $12,000.00 City 

n c^v vnr Terms 
1^7.70' @ 9-3 


NIL 


5. RECOMMENDED that the following offers received by the 

Supervisor of Property and Insurance be approved under the terms and 
conditions set down by City Council. 


Re: Lot 31, D.L. 662 & 729, Plan I327I 
Situated on the W/S of Ross Street 
between Waverley and ij.8th Avenue 

NAME LOT APPROX.SIZE SALE PRICE TERMS CONDITIONS 


Rudolph 31 51' 120. 61^ ' $11,900.00 City 1. This lot known 

Hilderbrandt ^ 120.71' Terms to contain peat 

@ 9-3/4^ and no guarantee 

given to soil 
stability. 

2. P.U. Easement 
over S 5 ' • 


6. RECOMMENDED that the following sales by tender received by 

the Supervisor of Property and Insurance be approved under the terms 
and conditions set down by the City Council, being in each case the 
highest offer:- 

Re: Lot 22, D.L. 756 

Sit: E/S of Knight between l5th & l8th 

NAME LOT APPROX.SIZE SALE PRICE TERMS CONDITIONS 


Kirill Jurgens 22 30.10 ' 100' $12,200 Cash This lot contains 

103 ' ^ 131.87 ' fill and no guarantee 

given to soil 
stability. 


Re: Lots 10 & 12, D.L. 756 

Sit: N/S of 18th Avenue 
Between Knight Rd. & Dumfries St. 

Zan Procyk 10 32.9i4- ' 155.92 ' $10,200 City This lot contains 

32.93'^ 155.90 ' Terms fill and no guarantee 

@ 9-3/4^ given to soil 
stability . 


Zan Procyk 12 14.5.72 ' 155.86 ' $13,800 City 

33.5^' 1I+5 . 05 ' Terms 

@ 9-3A^ 


****** 


f OR ADOPTION SEE PAGE(S) kk.L 
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Manager's Report, Novatiber 19, 1976 (WORKS - 1) 

WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 

REXXMffiNDATICa^ ; 

1. Closure of Portion of North Side of 57th Avenue, West of Eraser Street - 
Adjacent to Lot 11 except the South 7 fee^ How Highway, Block 2, D.L. 657, 
Plan 2683 


The City Engineer reports as follows: 

"An application has been received to purchase the south 7 feet of Lot 11, 
Block 2, District Lot 657, Plan 2683, which is presently established as road. 
The applicant is proposing to construct a house on Lot 11 and wishes to con- 
solidate the 7-foot strip of road with the abutting lot to create a larger 
site. 

Upon a review of the Engineering Department's highway requirements, it has 
been determined that 57th Avenue, at this location, will remain 66 feet in 
width. 

I RECOMMEND that the south 7 feet of Lot 11, Block 2, D.L. 657, Plan 2683, 
be closed, stopped up and conveyed to the abutting owner subject to the following 
conditions : 

(a) The closed portion of road to be consolidated with the balance of Lot 11. 

(b) The value of the 7-foot strip to be $100 in accordance with the recommendation 
of the Supervisor of Property & Insurance and the present policy for the 
disposal of surplus widening strips abutting residential lands." 

The City Manager RECOMMENDS that the foregoing report be approved. 

2. Utility Relocation in Lane South of Nelson Street, Between Bute and Thurlow 
Streets - Block 22, D.L. 185 - Nelson Park and School Site 


The City Engineer reports as follows: 

"On June 15, 1976, Council approved a report of the City Engineer to close 
portion of the lane south of Nelson Street east from Bute Street and to resub- 
divide the lane so closed with the abutting lands making an equal area exchange 
with the School Board in order to meet the future requirements for this block. 
The report included the following condition: 

(d) 'All costs to relocate existing utilities required for the 
school development to be borne by the School Board. ' 

The above provision is a standard condition applied to the closing and 
disposing of lanes. A more detailed review of the matter indicates that the 
only utilities requiring relocation are the B.C. Telephone and the B.C. Hydro 
above-ground installations. Under normal development of this block, the School 
Board would have acquired the southerly half of the closed portion of lane and 
consolidated the same with their property to the south. The B.C. Hydro overhead 
installations are located in this portion, and the School Board is prepared to 
pay for this relocation at an estimated cost of $320. 

On the remaining portion of the lane, which would not normally have been 
acquired by the School Board, the B.C. Telephone have advised, after further 
discussion, that they are prepared to advance the replacing of their telephone 
lines in this area. This will be for the full block and not just the school 
site, and B.C. Telephone will pay the majority of the cost for underground ing 
their cables. The City's share of the relocation of these lines is estimated 
at $1,980. In the circumstances it is considered appropriate that this cost 
should be borne by the City and funds are available for this purpose. 

I RECOMMEND that: 

(a) condition (d) in the City Engineer's Report approved by Council on June 15, 
1976, regarding the closure of the lane for the exchange of lands with the 
School Board in Nelson Park be rescinded. 

(b) the cost of $320 for relocating the B.C. Hydro line in the southerly part of 
the closed lane be charged to the School Board. 

(c) the City's share of the cost of $1,980 for underground ing the B.C. Telephone 
lines be charged to Account 148/7971, 'Minor Property Acquisitions, etc.'." 


The City Manager RECOMMENDS that the foregoing report be approved. 


Manager's Report, Nbveniber 19, 1976 (WORKS - 2) 

3- Track Crossings at Burrard and Sixth, Broadway, 12th and 16th at Arbutus 


The City Engineer reports as follows: 

"Council, on June 15, 1976, approved the Kitsilano Apartment Area - Proposed 
Arterial Street Plan. This plan proposed improvements to Burrard Street, Broadway 
and 12th and 16th Avenues at Arbutus. These improvements necessitate the widening 
of track crossings over the Marpole Branch of the V. & L.I. Railway 

The crossings on Broadway and 12th Avenue at Arbutus and Burrard Street, at 
6th Avenue are to be widened, and the signal protection on Burrard relocated. 
Funds for this work, which is estimated to cost $20,000, are available in the 
Broadway-Arbutus Appropriation, Account #148/7902. 


At 12th and 16th Avenues, the Canadian Transport Commission has recommended 
that the signal protection be upgraded. The cost of this work is estimated to 
be $13,200. The local representative of the CTC has indicated that 80% of this 
sum would be covered by the Railway Grade Crossing Fund which is administered by 
the CTC, 12%% ($1,650) would be the City's share and 7?!% would be paid by the 
railway. This upgrading would have been required even if there were not any 
road improvements scheduled, and therefore, this cost is not part of the arterial 
street plan construction budget. 

The City must apply to the CTC for permission to do this work and to obtain 
contributions from the Railway Grade Crossing Fund. 

I RECOMMEND that: 

(a) The Director of Legal Services be instructed to make application to the 
Canadian Transport Commission. 

(b) The City Engineer be authorized to sign requisite plans on behalf of the 
City. 

(c) The sum of $20,000 be appropriated from Account 148/7902 for the improvements 
related to the arterial street plan. 

(d) The sum of $1,650 be included in the 1977 Revenue Budget for upgrading crossing 
protection on 12th and 16th Avenue." 

The City Manager RECOMMENDS that the foregoing report be approved. 

4. Public Pedestrian Crossings Over CP. Rail Tracks on Knight and Elliott 
Streets at Kent Avenue 


The City Engineer reports as follows: 

" At its meetings on May 28, 1974, and August 31, 1976, Council authorized 
the establishment of street end parks at the south foot of Elliott and Knight 
Streets. The parks are intended for pedestrians only and access must be obtained 
by crossing over the CP. Rail tracks that parallel Kent Avenue at these locations. 

In order to have the pedestrian crossings available to the public, the City 
must make application to the Canadian Transport Commission to have public 
pedestrian crossings at grade ordered for these locations. 

It is estimated that this work which is payable by the City will cost $500 at 
each location. Funds for the crossing at Elliott Street are available in Account 
#550/7901 and funds for the crossing on Knight Street are available in Account 
#148/7916. 

I RECOMMEND that: 

(a) The Director of Legal Services be instructed to make application to the 
Canadian Transport Commission. 

(b) The City Engineer be authorized to sign requisite plans on behalf of the 
City. 

(c) The sum of $500 be appropriated from Account 550/7901 for the crossing work 

on Elliott Street and $500 be appropriated from Account 148/7916 , 'Miscellaneous 
Projects Unappropriated ,' fcr the crossing work on Knight Street." 


The City Manager RECOMMENDS that the foregoing report be approved. 


147 


Manager's Report, Nbvanber 19, 1976 (WORKS - 3) 

5. Flow Meter Chamber at Chilco and Alberni 
The City Engineer reports as follows: 

"It is proposed to construct a concrete chamber to house a flow meter that 
will monitor flow to the downtown area. The information obtained from the meter 
is necessary for design as well as for operation of the system. 

1 RECOMMEND that the aforementioned work be authorized and that $11,000 be 
appropriated from the 1976 Water Works Capital Budget item 'Short Notice Projects,' 
Account #128/7906." 

The City Manager RECOMMENDS that the foregoing report be approved. 


6. Heritage Building Plaques 

The City Engineer reports as follows: 

"On October 5, 1976 City Council approved the sum of $3,500 to purchase 
Heritage Building Plaques upon the recommendation from the Heritage Advisory 
Committee. The matter of mounting the plaques on designated heritage buildings 
was understood to be the responsibility of the City Engineering Department. 
The City Engineer advises that no funds were provided for the mounting of 
these plaques which he estimates at $2,500. 

The Director of Finance advises that funds are available in Contingency 
Reserve. 

The City Engineer RECOMMENDS that funds be provided from Contingency 
Reserve in the amount of $2,500 and that the City Engineer, in consultation 
with the Director of the Department of Permits and Licenses, undertake the 
work." 


The City Manager RECOMMENDS that the above report of the City Engineer 
be approved. 

7. B.C. Telephone Conpany Easement at Vanier Park 
The Director of Legal Services submits the following report: 

"The City leases Vanier Park from the Federal Government. 
In 19 75 the City subleased Building No. 14 at Vanier Park 
to the Community Music School of Greater Vancouver. B.C. 
Telephone has now approached the Federal Government for 
an easement over the property to get to Building No. 14 
with the telephone lines. The Federal Government has 
prepared a Right-of-Way Agreement in favour of the 
Telephone Company which requires the approval of the City 
and also includes a covenant on the part of the City to 
not interfere with or damage the telephone equipment. Also 
the Telephone Company is to indemnify the City for losses, 
etc . 

It is recommended that the City consent to the telephone 
right-of-way, under the signature of the Director of Legal 
Services ." 

The City Manager RBCOMMEMJS the foregoing report of the Director of 
Legal Services be approved. 


Manager's Report, Novatiber 19, 1976 


(WORKS - 4) 


8. Street Work at S.W. Marine and Blenheim 

The City Engineer reports as follows: 

"Preparatory to traffic signal installation approved for the intersection 
of S. W. Marine and Blenheim St., it will be necessary to realign and widen 
the pavement, replace existing curbs and sidewalks, and install a temporary 
screenings walk for transit users. 

This work is estimated to cost $17,000 and funds are available in 
Streets Capital Account 148/7929, 'Provision for Oct. '74 Court of Revision - 
Unappropriated ' . 

I RECOMMEND that $17,000 for the streets work be appropriated from 
Account 148/7929 and the work be proceeded with." 

The City Manager RECOMMENDS that the above report of the City 
Engineer be approved. 

INFORMATICS ; 

9. Tender Awards 

The Purchasing Agent reports as follows: 

"In accordance with Council policy, contracts for the following supplies 
were awarded by the City Manager/authorized City Officials: 

1, 2 & 3 Cu. Yd. Refuse Containers 
Portable Soil Shredder/Mixer 
Truck Mounted Front End Loader 
155 H.P. Bulldozer 
Tailgate Mounting Vibratory Roller 
Street Lighting Davit Steel Poles 
Street Lighting Steel Mast Anns 
Outdoor Floodlights 
De-icing Salt 

Tilt Cab Single Axle Trucks 
Supply of 12 ton 4-vAieel Drive Mobile Crane 
Supply of only 4 Harley Davidson Motorcycles 
Supply Electric Service Truck 

Original Autcnotive Equipment Replacement Parts " 

Hie City Manager suhnits the foregoing report of the Purchasing Agent 
for the INFOFMATIC^I of CouJcil. 


CONSIDERATION : 

10. Street Lighting - 71st Avenue fran Manitoba to a Point East 
(Item 35, Schedule 439) 

The Deputy City Engineer reports as follows: 

"A Local Improvement project for Street Lighting on 71st Avenue from 
Manitoba Street to a point approximately 415 feet east was advanced 'on the 
Initiative' and came before a Court of Revision and Council on 21 October, 
1976. The Collector of Taxes reported that no objections had been filed. 
No delegations spoke to this project. A letter objecting to this project 
had been circulated and was noted by Council. The project was then undertaken 

by Council. 

After the meeting had adjourned, one of the owners spoke to the 
Chairman, expressing concern that the letter had not been discussed. The 
Chairman asked that the matter be reported to Council. 

The Collector of Taxes' Notices were mailed to the Property Owners on 
27 August. The Charter allows one month for filing notices of objection 
so the last day for filing was 27 September. The letter is dated 14 October 
and was received 15 October. Nevertheless, the signatures have been checked. 
There are three valid signatures of a total of five owners, which is 
sufficient to defeat. A fourth signature is not in acceptable form (copies 
of the letter are circulated) . 

Cont'd . . . 
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(WORKS - 5) 


Clause 10 Cont'd 

If the letter had been filed in time as a notice of objection, the 
project would have been defeated. 

The abutting property is all zoned for heavy industry and all of the 
developments are substantial industries. The street is 33 feet wide, running 
in about 415 feet from Manitoba to a lane. Lighting is desirable as on any 
such street for safety and as a crime deterrent but there is no special need. 
If it had been defeated we would not have recommended proceeding 'on Special 
Grounds ' . 

The estimated cost of the lighting would be about $51 per year (each) 
to three of the objecting properties and about $235 per year to the fourth. 

This project was one of a number undertaken by a motion of Council. 
If Council does not now wish it to proceed it should rescind the 21 October 
1976 motion as it applies to Item 35 of Schedule 439. (This would require 
the votes of at least two-thirds of the members present) . 

If Council wishes the lighting to proceed it should simply receive 
this report." 

The City Manager submits the matter to Council for CONSIDERATION. 
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SOCIAL SERVICE AND HEALTH MATTERS 

INFORMATION 

1. Alternatives to Fluoridation 


On September 28, 1976 the following Motion was passed by Council (the Notice of 
Motion was submitted on September 21, 1976): 


"Fl uori da tion : 

Distribution of Free Fluoride Tablets 

THAT WHEREAS all Members of City Council have apparently agreed on the value 
of fluoride when used to protect children' s teeth; 

AND WHEREAS most Council Members, including proponents , are reluctant to impose 
fluoridation upon Vancouver's citizens; 

THEREFORE BE IT RESOLVED THAT a plan of distribution of free fluoride tablets 
through the mechanism of the City's Health Department, School Board and through 
practicing dentists and physicians be submitted by the Medical Health Officer 
for the consideration of Council. The plan should give estimates of costs, 
publicity and other related factors." 

The Medical Health Officer reports as follows: 

'The Motion of Alderman Kennedy (seconded by Alderman Sweeney) was circulated to 
Council, along with related material, and this is attached as Appendix A. 

The statements of September 28 (Appendix A) were studied, at my request, by 
Dr. Malcolm Williamson, Faculty of Dentistry, University of British Columbia. 
Dr. Williamson is also a part-time clinical dentist for the Vancouver Health 
Department at East Unit. His report to me is attached as Appendix B. 

A concerted effort was made to find a successful Free Fluoride Tablet program 
so that costs for Vancouver could be projected. 


1 . The Clifton, New Jersey Program 

The program most frequently named by opponents to fluoridation as being 
successful is the one in Clifton, New Jersey. Further to Dr. Williamson's 
phone call to Dr. Abrams, New Jersey State Dental Director (see Appendix B) , 
the following detailed information has now been received from Dr. Abrams: 


"REPORT OF THE CLIFTON, NEW JERSEY, FLUORIDE TABLET PROGRAM* 


YEAR 
1960 
1961 
1962 
1963 
1964 
1965 
1966 
1967 


TABLETS DISPENSED 
496,000 
536,000 
449,200 

300,000 
320,000 
250,000 
180,000 


PARTICIPATING 


DENTISTS 
48 
46 
39 


PHYSICIANS 
5 
3 
3 


23 
29 
15 
17 


3 
3 
3 
2 


SCHOOL POPULATION 

PUBLIC SCHOOLS 12,342 

PAROCHIAL SCHOOLS 3,000 

PRESCHOOL CHILDREN 5,640 

TOTAL 21,000 (Approximate) 


RECAP ITU LA TION 


21,000 chil dren 

21,000 fluoride tablets per day required for total prevention 

7,665,000 fluoride tablets per year required 

180,000 tablets actually dispensed 

2.3% percentage of tablets needed for total prevention 

500 number of children involved 

2.4% percentage of children involved 


*Data provided by Dr. P. Richard Wexler, Clifton " 

Continued on Page 2. . . . 
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' Comment : The Clifton "success" story is widely circulated in North American 
anti -fluoridation literature as proof that free fluoride tablets can succeed 
and that water fluoridation is therefore unnecessary. In 1967, only 2.4% of 
Clifton children were on the program and in 1976, Dr. Abrams reports that no 
tablets are actually being bought. 

2. Alberta Free fluoride tablets have been available for many years. Apparently 
less than 1% of those eligible utilize the free tablets. The program is now 
restricted to those areas where fluoridation cannot be considered due to lack 
of a public water supply. In November, 1966 a more vigorous program was 
commenced in Calgary and 12,477 prescriptions (over 10% of the 0-14 population) 
were issued. By July 1967, two-thirds of these prescriptions had lapsed 
(i.e., they were not refilled). 

3. Saskatchewan Free fluoride tablets were more vigorously promoted in 
Saskatchewan especially because such a large population were not on a public 
water system and never would have fluoridation. Due to lack of response, the 
Saskatchewan Department of Public Health announced a phase-out of its program 
in January, 1967. 

4. British Columbia Dr. Williamson refers to six communities in British Columbia 
where the promotion of fluoride drops failed. The distribution of drops was 
not free in this situation. 

5. Newark, New Jersey This city bought 100,000 tablets in 1956 and reportedly 
had 98,000 left in 1961. The estimated annual requirement for eligible Newark 
children was 25 million tablets per year. This program could not have been 
vigorously promoted. 

6. Hawaii A program is described in the Hawaiian Medical Journal. This involved 
extensive publicity and resulted initially in 90% utilization. Four years 
later, 12% of parents were using the tablets. This is the most successful 
program I have been able to locate. 

In addition to the above specific programs I have reviewed the Evans report and the 
recently published report of the Royal College of Physicians and Surgeons of 
I London, "Fluoride, Teeth and Health". 

Both of these reports extensively review all alternatives to fluoridation. Neither 
of them identifies an effective (in a public health sense) alternative, although 
both reports support the benefit of fluoride supplements to an individual. Neither 
report referred to a successful free fluoride tablet program that I could check out. 

The Royal College report refers to an alternative program in Askov, Minnesota. The 
original journal article was not available at the Woodward Biomedical Library but 
is being ordered for more careful study. The Royal College report contains the 
! following quote: 

I 

i "The effect of utilising all approved dental health practices with the 

i exception of fluoridation of the water supplies were studied over a ten year 

period in Askov, Minnesota. The study began in 1948, and, besides a 
sustained programme of dental health education for both children and parents, 
involved topical application of a fluoride solution to erupted teeth, and 
supervised toothbrushing twice a day in the classroom. In addition, free 
toothbrushes and toothpaste were provided for home use, efforts were made to 
control excessive intake of sweets, and dental services were available on 
request. The authors concluded that the ten-year Askov dental health study 
cost more than fifty times as much as fluoridation, and was less than half 
as effective as fluoridation had proved to be in comparable communities ." 

i 

The above quotation from "Fluoride, Teeth and Health" gives as its reference, a 
I 1959 article by Jordan, Snyder, Peterson and Johnson in North-West Dentistry 38(6) 445. 


Continued on Page 3. 
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If Vancouver were to attempt to become the first population with a successful 
program, the following cost considerations would form part of the costs (i.e., the 
supply costs). Chewable fluoride tablets sell for $1 .52 to $1.70 per 90 tablets 
(90 doses). Ordinary fluoride tablets sell for $1.04 to $1.16 per 100. Fluoride 
drops sell for $1.09 to $1.50 per 2 ounces (187 doses). Fluoride drops are therefore 
cheapest and would cost $2.00 to $3.00 retail- per child per year (retail prices). 

'The staff costs of distribution and costs of publicity are unknown owing to a 
lack of "model". It is possible that in practice, the fluoride costs could be 
negligible with the same very low acceptance rates experienced elsewhere. 

I was unable to estimate the percentage of current use of fluoride supplements 
in Vancouver by highly motivated persons currently purchasing fluoride tablets 
or drops. Free provision of this material may save such persons $2 to $3 per 
year per child but may not increase the use of fluoride supplements. The key 
to usage is likely to be personal commitment rather than financial impediment. 

If a high percentage of the parents of Vancouver's 80,000 children between birth 
and age 13 accepted fluoride supplements, two visits per year would be required 
by each parent to pick up supplies for a total of 160,000 bottles. The wholesale 
price would likely be less than the $1.00 per bottle price but the ordering, 
stocking, and distribution of this volume would consume considerable staff time. 
If distribution were to take place through schools, dental offices and doctors' 
offices, delivery to such locations would be expensive (over 100 schools, and 
approximately 1500 professional offices). 

If the physicians, dentists and teachers were to pick up supplies from health 
unit offices, an extremely high degree of motivation would be required. 

CONCLUSION - a Free fluoride distribution program, if authorized, would be 
relatively cheap owing to non-utilization. It would therefore not contribute 
significantly to reducing dental decay in Vancouver. It is most likely to be 
used by persons already giving fluoride to their children and would therefore 
save such persons $2 - $3 per year per child.' 


The City Manager submits the report of the Medical Health Officer for Council 
Information. 


FOR COUNCIL ACTtON SEE PAGH(S)...^i 
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BUILDING & PLANNING MATTERS 


RECOMMENDATION 


1. Kitsilano Neighbourhood Improvement Program: 
Review of Concept Plan 

Tjhe Director of Planning reports as follows: 
"1 , Background - 

On November 12, 1974 City Council approved the Concept Plans for Kitsilano and Cedar 
Cottage, The purpose of the Concept Plans was to indicate, in general terms, how the 
Neighbourhood Improvement Program funds could best be used to improve the quality of 
living in each community. 

The Concept Plan for Kitsilano, as adopted on November 12, 1974 identified four priority 
areas of concern, and a portion of the total amount of NIP funds was allocated to each 
category, as follows: 


Housing $584,000 

Child Care Centres 250,000 

Community Centre Facilities 150,000 

Parks and Open Space 123,000 

Planning (8% of Total) 93,000 


j This Concept Plan was amended in a report adopted by City Council on March 25, 1975. 
, This was once again amended in a report adopted by Council on April 27, 1976. The 
latest amended figures and categories are as follows: 


Land: Social Housing $510,300 

Social Facilities (daycare) 211,100 

Recreational Facilities (community centres 330,600 

facilities and open space combined) 

Planning and Administration 138,000 

Relocation (of tenants displaced through 10,000 

this program) 

A detailed comparison of the amounts allocated to each category after each stage of 
approval is given in Appendix A. 


2, Implementation - 


Implementation of various projects under each of these categories has been proceeding 
steadily. To date the following expenditures have been approved by City Council 
(details are included in Appendix B) 

Housing $375,000 
Social Facilities (daycare) 209,895 
Recreational Facilities 305,013 

In addition, the Kitsilano Citizens Committee has given approval in principle to projects 
which have a total estimated cost of $35,000. Since this brings the program to the 
stage where the remaining NIP funds are getting quite low , It is felt to be appropriate 
to review the goals that have been achieved and the goals for future expenditures. 

3. Objectives and Anticipated Expenditures - 
A, Housing : 

With NIP funds a housing site has been purchased on 2nd Avenue in the apartment area 
of Kitsilano. NIP funds have also been used to complete acquisition of a housing 
site on 5th Avenue on the old Arbutus-Burrard Connector route. The terms of the Nat- 
ional Housing Act state that the land purchased with NIP funds must be used to house 

LTr^.^^!L'i;'?I!%P^25-!- ''r*^'' *° Kitsilano Citizens Planning Committee 

has recommended that additional priorities should include firstly family rental housing 
and secondly senior citizens rental housing or family co-op housing. Co-op housing 
previously was recommended as top priority, but loss of the Provincial Governments 
support for this type of housing has made it extremely difficult to build. A co-op 
IS working on a proposal for the 2nd Avenue site, but it appears unlikely that a co-op 
could be found to develop the 5th Avenue site with the desired type of housing within 
a reasonable time period, so investigations into alternate ways of providing low-moderate 
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cost housing are being carried out. Funds in the Housing category are, to some degree, 
revolving. Much of the money spent on each site will be returned once the site is 
sold. There is not enough money left in this category to purchase a site large enough 
for effective development. It is therefore felt that this remaining money can be put 
to better use by reallocating it to a category where it is more needed. 

B. Social Facilities (Daycare ) - 

In June, 1976, the Kitsilano Citizens Planning Committee sent a notice to all Child 
Care facilities operating within Kitsilano stating that, since the Day Care funds 
were getting so low, requests for funds would only be considered if made before julv 7 
Several requests came in before the deadline and those have been approved. Virtually ' 
all of the money in this category has been allocated and it is anticipated that no 
further funds are needed. 

Recreational Facilities (Community Centre, community facilities and open space)- 

Of the $330,600 in this category, $150,000 has been conditionally allocated to the 
Community Centre, and $58,000 has been allocated to improving the schools in the 
area to make them suitable for community use after school hours. The money allocated 
to the Community Centre was intended to provide a base amount to which other amounts 
could be added. City Council and the Park Board agreed that the minimum amount of 
work that should be done was represented by Option F, prepared by the consultant, 
which cost a total $525,000. The Park Board agreed to put in $70,000, and the 
Community Centre Association offered another $50,000. It was anticipated the re- 
maining funds would come with the Provincial Recreation Grant. It has been 
learned that the Province will not be giving this grant this year. This project is 
still a very high priority and is included as a specific project in the Five-Year 

r I dn • 


The remainder of the funds in this category has been set aside to improve the parks 
and open space situation in Kitsilano. The original concept plan suggested that 3 
mini-parks should be constructed on closed streets. It is now suggested that the 
school grounds at Hudson School and Tennyson School, if appropriately developed, could 
provide some of the needed open space. A recent recommendation to create a mini -park 
at 7th and Vine was turned down by City Council, so the Kitsilano Planning Committee is 
discussing alternate ways of providing this much needed open space. Preliminary 
estimates for the school ground improvements are quite a bit higher than originally 
anticipated. Therefore some funds will have to be re-allocated from other cateaories 
into this one to ensure there is enough to pay for these projects. 
4. Concl usion - 

The whole purpose of a NIP concept plan is to attempt to match up the community's 
perceptions of the top priority needs with the funds required to satisfy those needs. 
The priorities do not appear to have changed much in Kitsilano in the last two years, 
but because of external factors, the amounts of money needed to satisfy these needs 
keeps altering. At this time, in order to get maximum use of the limited funds re- 
maining in the NIP budget, it is recommended that funds be allocated out of the 
Housing budget, where they are of limited use, to the Recreation Facilities 
budget, where the need is immediate. 

It is therefore recommended that: 

City Council approve, in principle, the reallocation of $100,000 from the Housing 
category to the Recreational Facilities category. 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Director of Planning be approved. 


CITY OF VANCOUVER 


T 


REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, October 6, 1970, in the Council Chamber, at 
approximately 9:30 A.M. 

PRESENT ; His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 
Hardwick, Phillips, Rankin, 
Sweeney and Wilson 

ABSENT: Alderman Linnell (Illness) 

(On being advised of the matter, the Council 
excused Alderman Broome from attendance 
from 11:00 a.m. until noon in view of the 
fact that he is required, as a member of the 

Executive of the U.B.C.M., to meet with 
Mr. Gaglardi this day.) 

CLERK TO THE COUNCIL: R. Thompson 

PRAYER The proceedings in the Council Chamber were opened with 

prayer, offered by the Rev. Dr. George Turpin, Civic 
Chaplain . 

ACKNOWLEDGMENT 

His Worship the Mayor acknowledged the presence in the Council 
Chamber of students from Lord Byng School, under the direction of 
Mr. Parker. 

'IN CAMERA ' MEETING 


The Council agreed to an 'In Camera' meeting later this 

day. 

ADOPTION OF MINUTES 

MOVED by Aid, Bird, 
SECONDED by Aid. Sweeney, 

THAT the Minutes of the Regular Council meeting (including 
'In Camera') dated September 29, 1970, be adopted. 

- CARRIED 

Alderman Wilson questioned the propriety of the Council's 
action in naming the Southeast Sector since it appeared to him 
that a previous report dealing with areas of the City seemed to 
indicate that the Council had approved the name "Killarney". 

The Corporation Counsel was requested to look into this 
matter and advise the Council. 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Broome, 
SECONDED by Aid. Adams, 

THAT this Council resolve itself into Committee of the Whole, 
His Worship the Mayor in the Chair. 


- CARRIED 


CONDOLENCES: Major J.S. Matthews 


MOVED by Aid. Adams, 

THAT the Council express to the members of the family its 
deep regret on the passing of Major Matthews and to record its 
appreciation for the life long undertaking by the Major on behalf 
of the City in commencing the Archives for this City and carrying 
it on during the past four decades. _ q^j^j^jej) 
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2 . Charles-Adanac ; Approval of Funds for Playground Design 
The Director of Planning reports as follows: 

"On April 23, 1974, Council approved a concept plan for the Charles-Adanac 
Area which included: 

(a) the sale of 13 acres in the northwest corner of the neighbourhood to the 
Provincial Government for the development of co-operative housing; and 

(b) the designation of a park/playground and buffer along the 401 Freeway in 
the southwest corner of the neighbourhood. (See Appendix I, attached) 

On July 30, 1975 the City conveyed the housing site to the Provincial 
Government. 

On April 15, 1976, Council passed the following motion: 

'That the Parks Board be requested to plan the development of the park 
space and prepare an estimate of development costs as soon as possible; 
design and development costs to be financed from the proceeds of the sale 
of property to the Provincial Government, to be reported to Council 
for approval . ' 

Since funds are now available from the land sale to the Provincial Government 
it is appropriate to commence design and development of the park/playground. 
The Parks Board has indicated that they are unable to deploy present staff to 
complete the park design. They have, however, provided an estimate of the 
cost to hire a consultant to undertake the design. This estimate is $2500 
(two thousand five hundred dollars) which would include the consultants meeting 
with City staff and at least three meetings with the community - one meeting 
for a 'design in' and two further meetings to discuss development concepts 
and a firm concept plan. The consultants would provide design drawings from 
which cost estimatesand construction could be derived. 

The final design concept and cost estimates prepared by the Parks Board would 
then be submitted to Council for approval to pursue further development of 
the park. 

RECOMMENDATION 

The Director of Planning recommends: 

THAT funds in the amount of $2500 (two thousand five hundred dollars) be 
appropriated for the Parks Board to retain a consultant to design the 
designated park/playground in the southwest corner of the Charles-Adanac 
neighbourhood; the source of these funds to be the proceeds from the sale, 
now completed, of property in Charles-Adanac to the Provincial Government." 

The City Manager RECOMI-IENDS that the recoimnendation of the 
Director of Planning be approved. 


3. R.R.A.P. Promotion and Administration 


The Director of Planning reports as follows: 

"I PURPOSE OF REPORT 

The purpose of this report is to recommend a response to recent Federal 
Government alterations to the funding arrangements for the Residential 
Rehabilitation Assistance Program (R.R.A.P.). 

II BACKGROUND 

The Federal Government initiated the Neighbourhood Improvement Program 
(N.I. P.) in 1974 on a cost-sharing basis with the provinces and 
municipalities. The Residential Rehabilitation Assistance Program (R.R.A.P.) 
was created at that time to compliment the N.I. P. 
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The City of Vancouver responded by establishing N.I. P. programs in Cedar 
Cottage and Kitsilano in 1974, Down town -Eastside and Mt. Pleasant in 1975, 
and Riley Park and Grandview-Woodland in 1976. The total commitment of 
Federal, Provincial and City of Vancouver funds is approximately $10 million 
dol lars . 

In addition, the City of Vancouver has actively promoted the R.R.A.P. program, 
first through the Local Initiative Program and now through cost-sharing with 
the Federal Government. As of July 22, 1976, the extent of R.R.A.P. invest- 
ment in Vancouver's housing stock was 2,244 units representing approximately 
$6 million in committed or pending grants and loans. 

These programs have indicated that the Federal Government has been moving 
toward a concept of increasing the responsibilities of cities in the delivery 
and improvement of housing. With the 1976 N.I. P. programs (Riley Park and 
Grandview-Woodland), the Federal government has required that municipalities 
assume the administration of the R.R.A.P. program as a condition of approval 
of the N.I. P. programs. Also, the municipalities were offered the option 
of assuming R.R.A.P. Administration in the 1974 and 1975 N.I. P. areas. 

To assist the municipalities in assuming this R.R.A.P. administration function. 
Central Mortgage and Housing Corporation held a B. C. /Alberta R.R.A.P. Seminar 
in August. Representatives from the City of Vancouver Departments of City 
Planning, Permits and Licences and Finance attended. 

In response to the requirement that the City assume R.R.A.P. administration. 
City Council on September 28, 1976, approved the hiring of seven staff, that 
is, a R.R.A.P. Administrator, four R.R.A.P. Advisors and two Clerk-Typists. 
The funds for the staff was to come from a payment of $300 per application from 
Central Mortgage and Housing Corporation. On the basis of this payment 
and an anticipated volume of applications, the program was intended to be 
sel f-sustaining. 

Ill ALTERATIONS OF FUNDING ARRANGEMENTS 

In response to a letter dated October 1, 1976 (attached as Appendix I) from 
the City Planning Department requesting information on a number of rumors 
concerning the lack of funds for the R.R.A.P. program. Central Mortgage and 
Housing Corporation responded with two letters (attached as Appendices II and 
III) both dated October 12, 1976, which attempted to clarify the situation. 

The meaning and implications of these two letters from C.M.H.C. can be 
summarized as follows: 

(1) Applications received as of October 8, 1976 will be processed within the 
1976 and 1977 budgets, provided commitments can be made by March 1, 1977. 
What this means is that we have assisted in the build-up of expectations 
in the communities without being cautioned by the Federal Government 
that funds were to be cut back or limited. 

(2) The 1976 programs, Grandview-Woodland and Riley Park, must wait until 
the Implementation Stage before R.R.A.P. applications can be taken. 
This differs from the 1974 and 1975 programs in which applications were 
accepted at the Selection Stage. 

For Grandview-Woodland, the earliest anticipated date for Concept Plan 
approval and the commencement of the Implementation Stage is April; for 
Riley Park, the earliest date is August. In both these areas, expectations 
of early R.R.A.P. initiation has been high; inquiries in Grandview-Woodland 
have been extremely heavy. City staff have been responding to these 
inquiries very positively on the understanding that the 1976 R.R.A.P. 
Program would proceed in a manner that was consistent with those of 
previous years. 

(3) A final implication of this action by the Federal Government is that the 
City will be promoting the R.R.A.P. program without a clear understanding 
of what the budget restraints of the program may be for 1977 and ensuing 
years. In fact, it is conceivable that the 19 77 li^udget may QnJ.y 
be sufficient to meet the backlog of applications taken in ^1976. 


Cont'd . . . 
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The concern is that the Federal Government continues to express the policy 
direction of increasing the responsibilities of cities in the delivery of 
housing, including residential rehabilitation, but at the same time makes 
very uncertain the amount and the availability of funds to carry out approved 
programs. There appears to be little appreciation of the difficult task 
of building and maintaining credibility for government programs at the 
local level . 

IV RECOMMENDATION 

The Director of Planning feels that there must be some assurance from the Federal 
Government that as we build people's expectations in receiving housing services 
such as R.R.A.P., that in fact such a service can be delivered. 

The Director of Planning RECOMMENDS: 

THAT City Council inform the Federal Government of our concerns re the 
alteration of funding arrangements for the R.R.A.P. program, and provide 
information to Federal Members of Parliament, who represent ridings with 
N.I. P. programs, requesting that they formally ask questions in the House 
to clarify present Federal housing funding policies." 

The City Manager RECOMMENDS that the recommendation of the 
Director of Planning be approved. 


FOR COUNCIL ACTION SEE PAGEiS)...^:^. 
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FINANCE MATTERS 


RECOMMENDATION 


1. Reorganization of the Property and Insurance 
Division, Finance Department 

The Director of Finance reports as follows: 

"The Property & Insurance Office (a division of the Finance 
Department) in addition to performing the duties of acquiring 
properties for specific civic uses and projects, and in 
addition to selling surplus City lands, also handles the 
administration of leases and rental contracts; the collection 
of rentals on dwellings, commercial and industrial lands and 
buildings, and charges for ornamental street lighting, fire 
alarm boxes, crossings, encroachments, and areaways , together 
with taxes in many instances. It operates the special 
housing facilities such as Oppenheimer, Antoinette, Cordova 
Lodges and Continental Hotel, handles all the City's 
insurance requirements, (professional/non-professional 
employees, structures, furnishings, bridges, vehicles, marine, 
parks, museiam artifacts, etc.), maintains the real estate 
records of the City's Capital Land Assets, performs the 
bookkeeping for the Federal/Provincial/N. I .P. , etc., performs 
analyses of land economics, does appraisal work for 
Departments, Boards, Committees, and maintains the real estate 
records for the Property Endowment Fund Board. It manages 
approximately $125,000,000. worth of City-owned lands not in 
civic use, and processes revenue in excess of $10,000,000. 
annually from sales and rental accounts. Apart from the 
special housing, it operates, manages and maintains 
approximately 700 units of temporary housing accommodation 
with approximately 1,000 tenants. 

The present staff totals 54 persons, plus 4 casual workers. 
This figure consists of 32 'inside' staff members working 
in the Property & Insurance Office itself, plus 22 permanent 
and 4 casual employees distributed amongst the Oppenheimer, 
Cordova and Antoinette Lodges and the Continental Hotel, but 
does not include some half-dozen caretakers employed by this 
office in some of the City's lodging houses and apartment 
buildings . 

The workload in this Division has been growing steadily in 
quantity and complexity over the last four to five years. 

Examples are:- 

(1) the planning, implementation, operation and management 

of the special housing facilities, (Cordova and Oppenheimer 
Lodges , etc. ) ; 

(2) the more complex type of leases, (False Creek, the 
undersurface and aerial volumetric parcels, airspace, 
and water lots) ; 

(3) more stringent regulations governing the operation of 
dwelling units, (the Landlord and Tenant Act which 
requires the maintenance of additional records and 
completion of a variety of forms as well as direct 
involvement with the Rentalsman; the new By-laws 
concerning Fire, Standards of Maintenance, and Lodging 
Houses; restrictive demolition policy) ; 

(4) maintenance of additional records for the Federal and 
Provincial Governments for the five areas involved in 
the Neighbourhood Improvement Programs, the Strathcona 
Mortgage Loans, and the Britannia Project. 
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The changes in workload and responsibility, together with the 
change in the general policy of the City which is now directed 
more to land management than acquisitions and sales, have made 
the existing Office structure obsolete in relation to current 
needs. It is the opinion of the Supervisor of Property and 
Insurance that it is not a matter of additional staff, but a 
matter of re-structuring the Office with redistribution of 
responsibilities to provide more efficient and appropriate 
support to the Supervisor and a stronger back-up system in 
his absence. The re-structuring should also provide better 
delineation of the functions of the Division, along with better 
down-the-line supervisory control. The re-structuring is set 
out below and proposes to replace the Deputy Supervisor 
position, the Property Negotiator III position and one 
Property Negotiator II position with three new positions at 
the Assistant Supervisory level. In addition, the Chief 
Property Clerk position will be retitled to Assistant 
Supervisor, Property Administration. 

PRESENT MANAGEMENT STRUCTURE 

Supervisor of Property & Insurance 

Deputy Supervisor of Property & Insurance 

Property Negotiator III 

Chief Property Clerk 

PROPOSED MANAGEMENT STRUCTURE 
Supervisor of Properties 

Assistant Supervisor - Revenue Properties 

Assistant Supervisor - Property Negotiation 

Assistant Supervisor - Property Endowment Fund Projects 

Assistant Supervisor - Property Administration 

• ^ ^ (New Title) 

Recur ring Costs 

Based on 1976 levels the increase in the Division's 
salary budget would be minimal and in 1977 would be less 
than $800.00. Because of staff changeovers, any increase 
for the current year could be absorbed by the existing budget. 


Nonrecurring Costs ; - 

Furniture and Equipment $ 1,000.00 

Office Accommodation 1,500.00 

Total Nonrecurring Costs $ 2,500.00 

CHANGE OF DIVISION NAME 

The name of the Division "Property and Insurance Office" is 
cumbersome and it is suggested that a more appropriate name 
would be 'Properties Division', with the Supervisor being 
known as the 'Supervisor of Properties'. This change of 
structure and the change of the Division name will necessitate 
a change in the Resolution on file in the Land Registry Office 
which authorizes the Supervisor of Property and Insurance and, 
in his absence, the Deputy Supervisor of Property and Insurance 
to sign Deeds, Agreements for Sale, and other conveyancing 
documents on behalf of the City of Vancouver. It is recommended 
that, for operating efficiency, two persons rather than one 
be authorized to sign such documents in the absence of the 
Supervisor . 
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RECOMMENDATIONS 

The following Recommendations are therefore made as a 
result of this report :- 

(a) the name of the Division be changed to 'Properties 
Division ' ; 

(b) the Title of the Division Head be 'Supervisor of 
Properties ' ; 

(c) the positions of Deputy Supervisor, Property Negotiator 
III and one Property Negotiator II be replaced by 
three new positions and one title change as follows :- 

1. Assistant Supervisor - Revenue Properties 

2. Assistant Supervisor - Property Negotiation 

3. Assistant Supervisor - P.E.F. Projects 

4. Assistant Supervisor - Property Administration 

(Title change only) 

(d) The Director of Personnel Services report to the City 
Manager on the classifications of the new positions and 
existing positions affected by re-organization in the 
normal manner; the management positions to be reviewed 
in six months' time; 

(e) re-structuring be approved as shown in Appendix 'A'; 

(f) the estimated cost of $2,500.00 for non-recurring items 
be approved and provided from Contingency Reserve; 

(g) that the Supervisor of Properties be authorized to sign 
Deeds and Agreements for Sale and pertinent conveyancing 
documents on behalf of the City of Vancouver and that, 

in his absence, such documents be signed by the Assistant 
Supervisor - Property Negotiations or the Assistant 
Supervisor - Property Administration. 

A copy of this report has been forwarded to the Business 
Manager of the Vancouver Municipal and Regional Employees ' 
Union. " 

The City Manager RECOMMENDS that the foregoing report of the 
Director of Finance be approved. 


Taylor Manor Fund 


The Director of Finance reports as follows: 

"The City of Vancouver for some years has maintained 
a fund for the provision of comforts to residents of Taylor Manor. 
The fund accumulated from various bequests and donations and the 
income from investments has been utilized to provide those comforts. 

The Provincial Government assumed responsibility for the 
operation of Taylor Manor in January, 1974, but the fund remained 
in the custody of the City. 

Your officials have discussed the situation with the 
Vancouver Resources Board and concluded that the fund should be 
maintained by the Board. 
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I, th erefore, RECOMMEND that subject to signing of an 
agreement to maintain the fund for the benefit of residents of 
Taylor Manor or any replacement facility the assets and control 
of the fund be handed over to the Vancouver Resources Board and 
the Director of Legal Services be authorized to sign the 
necessary agreement. " 

The City Manager RECOMMENDS that the foregoing report of 
the Director of Finance be approved. 


3 . Police Information Systems Requirements 
The Chief Constable reports as follows: 

"This present report summarizes the approaches taken over 
a period of some years in providing information systems to 
support pcplice operations at a least cost to the City and, 
in this light, gives details of a proposed arrangement 
with the Attorney-General of the Province to enable some 
immediate informational system needs of the Vancouver Police 
Departnent to be met. 


I BACKGROUND 

Under the authority of a City Council resolution dated 
September 26, 1969, various studies have been made and 
proposals implemented to meet the continuing and changing 
needs of the Vancouver Police Department in terms of 
computerized information systems and related policies 
and procedures. 

The approach taken by the Department has been that 
wherever resources have been available elsewhere they 
would be used in preference to designing a separate 
system, for these reasons: 

1. That City funds are conserved wherever possible 
and repetitive design work is eliminated; 

2. That by joining wider systems, generally a better 
and more comprehensive facility has become 
available. 

A prime example of this action was the decision in 1970 
not to proceed with a high-speed access system for wanted 
persons and property as authorized by Council, in favour 
of joining the Canadian Police Information Centre (CPIC) 
network at a subsequent date. The result has been, as 
has already been reported, a saving to the City of 
$170,000 in development expenditures and $68,000 annually 
in computer costs. 

II Present Vancouver Situation 

There is an immediate need to organize the vast amount 
of data collected by the Department during its regular 
operations, so that crime patterns and correlations can 
be established to strengthen the investigative process, 
and in an administrative financial sense eliminate 
duplication of files and reduce data redundancies. 
Presently, the Department uses eighty name index files 
to retrieve operational data from central files and, 
since maintenance of card indexes is clerically time- 
consuming and expensive, most files are not extensively 
indexed, thus limiting their usefulness, but not their 
necessity. 
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As a result, the overall costs to the public of ineffective 
police information systems are high. The public perception 
of the police force is severely impaired when legitimate 
enquiries are not responded to promptly. Investigators 
going from office to office, or perhaps from agency to 
agency, waiting for needed information, are not being 
used to anyone's advantage. Many arrests could be made, 
and are not, simply because the cost of finding the 
necessary information is too high. Moreover, the tactical 
planning for crime control programs is severely hampered 
by our inability, through continued use of inefficient 
filing systems, to analyze crime trends and identify 
problems . 

Ill Task Force Investigation 

Extensive studies have been conducted within the 
Department to determine the basic requirements of a 
responsive and effective information system and, in 
this regard, the B.C. Police Commission was approached 
in May, 1974, to asist in these analyses. 

The Commission arranged for detailed examination of 
the Department's concepts by the police systems 
specialists of the Justice Informatio n Systems Division, 
Attorney-General's Department. This review has brought 
a wider perspective based on their knowledge and 
experience of similar systems and approaches throughout 
Canada and the United States. The result has been the 
production of a report dated May, 1976 entitled, "Police 
Index Enquiry System (PIES) Feasibility Report." The 
report recommendations are for an automated system to 
index police documents based on standards applicable to 
any sizeable urban community. Two copies of this report 
are on file in the City Clerk's Office. 

IV The Attorney-General's Response 

The PIES Report has received favourable response within 
The Attorney-General's Department. Following informal 
staff discussions, the Deputy Attorney-General wrote the 
Chief Constable on August 13 last offering to assist 
substantially with the implementation in Vancouver of the 
PIES report proposals. A copy of his letter is attached. 

In summary, and subject to Council approval, the follow- 
ing arrangements are proposed: 

(a) A full-time joint design team consisting of members 
of the Vancouver Police Department and the Attorney- 
General's staff will be established. Salaries of 
members will be paid by each party. The project 
manager will be an Officer of the Vancouver Police 
Department; 

(b) The work of the team will be reviewed by the Design 
Review Committee chaired by a project Director who 
will be a senior Officer of the Vancouver Police 
Department. The Committee will include representa- 
tives of the B.C. Police Community, the Attorney- 
General's Department and the City's Manager of 
Computer Services; 

(c) The design is for an independent computer system 
rather than part of the City's central computing 
facility; 

(d) When detailed design has been approved by the 
Committee, bids will be called for the development 
of the system. The Attorney-General's Department 
will pay for the cost of development; 
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(e) When the computer design has been tested and 
accepted by both parties, the Vancouver Police 
Department is expected to use the system. The 
necessary computer programs and documentation 
for this purpose will be supplied the Department 
free of charge. The City will assume the system 
operating costs (equipment and personnel) after 
acceptance ; 

(f) A post-acceptance evaluation of the system will 
be conducted by members of the Attorney-General's 
staff. 

V Costs 

The project is expected to require approximately 21 
man/months of effort by members of the Vancouver Police 
Department assigned to the project. Excluding the 
time of those members, the costs to the City are as 
follows : 

(a) One-time 

1. Building alterations, furniture 

and computer installation expenses $20,000 


(b) 


(c) 


The PIES report indicates that staff requirements 
for the functions to be automated will be the same 
as present. The anticipated consequence of the 
installation of the proposed system will be to 
modify the duties of a number of civilian employees, 
and questions relating to reclassifications thereto, 
will be dealt with under the appropriate collective 
agreements and the City's personnel regulations. 

VI Benefits 

The benefits which the Department will obtain fall into 
three classes: 

(a) Improved Police Performance 

1. A substantial reduction in police time spent 
in waiting or searching for information which 
presently is laboriously filed in unrelated 
manual files. 

Additionally, there is the large amount of 
effort devoted to maintaining subsidiary files 
in individual offices. Over 300 such files 
have been identified. 


2. Miscellaneous travel, stationery, etc. 1,500 
Annual Recurring : 

1. Computer equipment (5-year lease 
costs have been used so that the 
City may maintain flexibility in 
deciding financing and ownership 
considerations). $48,000 

2. Program maintenance (it is 
anticipated that one additional 
Computer Programmer II position 
will be required to maintain the 
PIES computer programs in full 
operational status, after 

acceptance). $19,000 
Future Staffing Implications : 
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2. Better delivery of police services by having 
all related data available thereby completing 
investigations in less time. 

(b) Improved Administrative Performance 

1. Considerable increases in system effectiveness 
will result from improved and standardized 
procedures, re-designed workflows, and 
elimination of repetitive clerical tasks. 

2. The timeliness and availability of information 
will be improved greatly by having an auto- 
mated central repository. 

(c) Cost Savings 

1. System development - the Province's costs are 
estimated at $150,000 in the period from 
project initiation to the time of City 
acceptance. 


2. Operating - a minimum annual saving of $17,000 in 

staff time is anticipated after adjustment for program 
maintenance costs. A detailed cost/benefit 
breakdown is provided in the Police Index 
Enquiry System Feasibility Report. 


VII Recommendations 


A. That the Chief Constable be authorized to accept 
the offer of the Deputy Attorney-General and 
proceed with the proposal as outlined in his 
letter dated August 13, 1976, subject to the 
resolution of necessary protective conditions for 
the Vancouver Police Department, as contained 

in the Project Initiation Request to the Attorney- 
General ' s Department and approved by the Chief 
Constable. 

B. That subject to satisfactory tests, in the 
opinion of the Design Review Committee, of the 
system design and selected equipment, the City 
be authorized on the advice of the Director of 
Finance and the Manager of Computer Services, 
subject to approval of the Director of Legal 
Services, to enter into a lease arrangement for 
the acquisition of the necessary computer 
equipment and peripheral devices. 

C. That Council confirm that funds required for 1977 
(estimated $67,000 annually and $21,500 one-time) 
be provided in the Department's 1977 operating 
budget and that the Deputy Attorney-General be so 
informed. 


D. That the Director of Finance and the Manager of 
Computer Services investigate the economics of 
purchase vs lease of the selected equipment and 
report back to Council if outright purchase is 

a more cost effective alternative than the lease 
option. 

E. That a Computer Programmer II position be established 
subject to the classification of the Director of 
Personnel Services. 
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REPORT REFERENCE 

C.B.C. Vancouver 

Radio and TV Production 

A Report Reference was given by Mr. McGall, Regional Director, 
Canadian Broadcasting Corporation, on the proposed production 
centre. He explained the general scheme of the development and 
the use to which the facilities would be put. He was followed 
by Mr. Paul Merrick who, with the aid of slides, described in 
detail the proposed development. 

UNFINISHED BUSINESS 

It was agreed to defer the following matters pending the 
hearing of delegations later this day: 

1. Sidewalk 48th Avenue 
Ross to Inverness Street 

4 

2. Unemployment Situation in the 
Local Union: I.B.E.W. 

3. Grant: Vancouver Traffic and Safety Council 


COMMUNICATIONS OR PETITIONS 

1 . Civic Funeral: Major J.S. Matthews 

MOVED by Aid. Sweeney, 

THAT the following recommendation of the Standing Committee 
on Planning and Development, dated October, 1, 1970, be adopted: 

'RECOMMENDED that a civic funeral be held for the late 
Major J.S. Matthews, City Archivist.' 

- CARRIED 

2. Central Council of Ratepayers 
Burden of Taxation on Senior Citizens 

MOVED by Aid. Wilson, 

THAT the communication from the Central Council of Ratepayers, 
asking for the appointment of a committee to hold hearings and 
receive briefs on the question of the burden of taxation on senior 
citizens, be referred to the Standing Committee on Finance for 
the purpose of considering the subject matter of the letter and 
of hearing delegations. 

- CARRIED 

3. Financing: Centennial Projects 

and Celebrations 


MOVED by Aid, Wilson, 

THAT the following communication from His Worship the Mayor 
be received for information: 

'Please find enclosed herewith a copy of a letter from 
Mr. L.J. Wallace, Chairman of the British Columbia '71 
Centennial Committee. You will note that the Provincial 
Government is withdrawing their 40^ per capita grant for 
administration and celebration. These costs, if there are 
any, will have to be borne by the local government. 
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F. That the necessary equipment, building alterations 
and miscellaneous expenditures be approved at an 
estimated cost of $21,500. 


A copy of this report has been forwarded to the Business 
Manager of the Vancouver Municipal and Regional Employees ' 
Union." 

The City Manager recommends that the foregoing report of 
the Chief Constable be approved. 


4. Consultant Services - Replacement of Stage Floor - 
The Queen Elizabeth Theatre 


The Manager of The Queen Elizabeth Theatre and the Assistant Director of The 
Construction and Maintenance Division report as follows: 

"The stage floor of The Queen Elizabeth Theatre requires replacement because of 
its worn and splintered condition. The floor is presently of soft wood. The 
proposed maple hardwood flooring will provide greater longevity and lessen the 
maintenance problems as experienced with the present floor. The hardwood stage 
floor in The Orpheum Theatre, for example, laid in 1927, was still in first class 
condition in 1976. 

With the renovation of The Orpheum Theatre as a concert hall, the principal uses 
of The Queen Elizabeth Theatre will be for modern dance, ballet and opera. The 
resilient (floating) type floor assists the dancers and results in finer 
performances and greater enjoyment by the audiences. 

At its meeting on July 2, 1976, The Vancouver Civic Auditorium Board resolved 
that the Board support the Manager in his request to the Department of Permits 
and Licenses to have an Engineering Study commenced to provide a cost estimate 
for a resilient (floating) type floor." 

"The City Architect reports that the example given as an acceptable resilient 
(floating) type floor by the Theatre Manager is at the Seattle Opera House. 
We have examined the drawings of that installation and find that it is not 
possible to duplicate the installation in The Queen Elizabeth Theatre without 
causing possible serious complications. We require the services of a 
consultant to assist us in this matter and since the Seattle Opera stage floor 
has been established as the acceptable prototype, it is recommended that the 
Seattle Architect, James R. Chiarelli, who designed the installation be 
retained to carry out the design work. 

The scope of consultant services recommended at this time is on the following 
basis: 

a) Preliminary design only to analyze the problems and recommend solutions 
to achieve a maximum resiliency floor. 

b) Fees for this preliminary design to be charged at an hourly rate with 
total design costs and other expenses not to exceed an upset price of 
$1,000.00. 

c) The results of this preliminary design, construction costs and further 
recommendations will be the subject of a future report to Council. In 
the event that Council at that time approves further consultant services 
to prepare working drawings and tenders, the $1,000.00 design fee would 
be applied to the normal fee which is 10^ of the construction costs. 

Present estimated construction costs - $60,000.00 
Projected consultant fees would be approximately $6,000.00." 

The Comptroller of Budgets advises that, if this report is 
approved, the source of funding for the $1,000 design fee in 
1976, will be Contingency Reserve. 
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The City Manager RECOMMENDS that the report of the Theatre Manager 
and the Assistant Director of the Construction and Maintenance 
Division be approved as to the hiring of a Consultant under the 
terms set out in the report of the City Architect. 


INFORMATION 


5. Analysis of 1976 Property Tax Roll for 
Single-Family Residences 

The Director of Finance reports as follows: 

"Herewith submitted is the regular annual report showing the taxes levied on 
single- family residences. The statistics on the attached exhibits are shown 
in stepped groups to demonstrate taxes paid by the different valued properties. 

As a very large majority of single- family residences are owner-occupied and the 
owners are therefore eligible for the Home Owner Grant, the taxes are shown 
with the Home Owner Grant deducted. 

In Exhibit I the data is grouped in steps of general taxable value and shows the 
taxes payable at each level. Exhibit II is a summarization of Exhibit I with 
the groupings based on taxes payable. In Exhibits III and IV, the properties 
are divided up into three sub-groups based on the assessed values. For each sub- 
group, the figures are presented for the average net taxes, the rate of increase 
in taxes for 1975-76 and an analysis of the ratio of land to total assessed values. 

The average of total taxes for single- family homes in 1976 (general, school, 
hospital, regional district and assessment authority) is $861. Netting out the 
Home Owner Grant, the average is reduced to $581 . This net amount represents 
an increase of 15.0% over the 1975 figure. The average discussed here is the 
arithmetic mean of the total taxes divided by the total single- family residences 
and should not be confused with the median (what the average taxpayer pays) 
which was $759 (net $479). 

The average taxes are represented by: 

General purposes 
School purposes 
Hospital, Regional District 

and B.C. Assessment 

Authority 


Less: Home Owner Grant 

$581 

General Purposes Taxes 

The change in the general purposes tax levy between 1975 and 1976 is shown below: 

1975 1976 Percent Change 1975-76 

General Purposes Tax Levy 

on all properties $69,626,456 $78,629,682 12.9% 

Average General Purposes Tax 

paid by single- family home owners 395 436 10.4% 

In 1976, Council raised the general purposes mill rate from 17.28 to 19. It 
was anticipated that with the frozen assessment roll this 9.95% increase in the 
mill rate would mean that taxes would not rise by more than 10% for the average 
single-family home. The frozen assessment roll means that individual assessments 
are not changed unless there is some change in improvements. For the normal 
Vancouver home owner who did not make improvements to his property, general 
purposes property taxes would rise by the amount of the mill rate increase. 
However, the statistics reported here are city-wide averages of taxes paid. Over 
the whole city many persons improved their residential property and assessments 
for single-family residences did change as is shown below: 


$436 
396 


29 
280 
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Assessed Value of All Single- Family Residences 
City of Vancouver 
($000) 

. ^ 1975 1976 

$1,073,369 $1,071,933 
Improvements 808,124 823,068 

Taxable Value 1,679,469 1,689,234 

This increase in taxable value accounts for the average general purposes taxes 
having increased by more than 10%, 

There was a slight shift in the burden of taxes away from the residential sector 
onto the commercial and industrial sector. This shift was due to new construction 
in the commercial/industrial sector. 

School Taxes 

The change in the school tax levy between 1975 and 1976 was as follows: 

1975 1976 Percent Change 1975-76 

School Tax Levy 

on all properties $73,541,087 $89,277,533 21.14% 

School Tax paid by average 

single-family home owners 338 396 17.2% 

It is interesting to note that the school tax levy is higher than the general 
purposes levy and yet the average school taxes paid by a single- family residence 
IS a lower amount than the average general purposes taxes paid. This is because 
commerce and industry pay a larger share of the school tax than of the general 
purposes tax. This larger share for commerce and industry is due to two factors: 

1) Machinery and equipment is assessed for school purposes and not for general 
purposes taxes. 

2) In the past. Provincial restrictions on the growth of the assessment roll for 
school purposes have led us to the point where residential property is 
assessed at 40% of its market value for school purposes and commerce and 
industry are assessed at 50% of market value for school purposes. All 
properties are assessed at full market value on the general purposes tax roll. 

Hospital. Regional District and B.C. Assessment Authority Taxes 

The change in these levies between 1975 and 1976 was as follows: 

1975 1976 Percent Change 1975-76 

Hospital Tax Levy on all properties $1,691,952 $1,823,427 7.8% 

Regional District Tax 

Levy on all Properties 1,686,183 2,166,209 28.5% 
B.C. Assessment Authority 

Tax Levy on all properties 2,249,526 2,514,647 11.8% 

Total for all properties $5,627,661 $6,504,283 15.6% 

Hospital, Regional District 
& B.C. Assessment Authority 
Tax paid by average single- 
family home owners 27 29 7.4% 

Sub-Groups of Single-Family Residences 

As is demonstrated in Exhibit III, the rate of increase in taxes is different for 
the various sub-groups of single-family residences. In 1976, the lower valued 
properties experienced a proportionately smaller rate of increase in taxation 
than did the higher valued ones. This lower growth rate in net taxes for the lower 
valued properties seems to be attributable to changes in the Home Owner Grant. 
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In 1976, the School Tax Removal and Resource Grant was merged with the Home Owner 
Grant. In 1976, for most home owners under 65 years of age, the grant was a 
fixed amount of $280 whereas in 1975 the grant ranged from $230 - $280. This 
action resulted in a 21.8% increase in the Home Owner Grant for lower valued 
homes whereas homes paying over $611 in net taxes in 1975 had no increase in the 
Home Owner Grant in 1976. Hence the lower growth rate in net taxes shown in 
Exhibit III for the lower valued properties. 

The 1976 assessment roll remained 'frozen' by the Provincial Government. It is 
the same as the 1974 assessment roll except where improvements have been created 
or added to. The roll was frozen in 1975 while a provincially appointed commission 
reviewed all aspects of assessment and taxation. This commission has now submitted 
its report and there may be legislative changes in 1977." 


The City Manager recommends the foregoing report of the Director of Finance be 
received for INFORMATION. 


CONSIDERATION 


6. Request for Grant Equal to Property 

Taxes, British Columbia Cancer Foundation 

The Director of Finance reports as follows: 

"The British Columbia Cancer Foundation is requesting a civic grant in respect 
of 1976 property taxes on the Foundation's property at 601 West 10th Avenue. 
Their letters of request and substantiation are included as appendices 
"A" and "B". 

The 1976 property taxes on this property, net of water rates and local 
improvements, is $25, ^(82 and this total amount has already been paid by 
the Foundation. An analysis of the request shows that: 

'The building has a total area of 120,000 square feet of which 11,450 sq.ft. 
(9.5^) is used directly for cancer research and storage of the Foundation's 
records, 15,'tOO sq.ft. (13%) is temporarily rented to a commercial 
organization, and the remaining 93,150 sq.ft. is vacant. The Foundation 
states in their application that the building was purchased for the 
express purpose of renovating it and altering it to provide additional 
space for the expansion of the B.C. Cancer Institute, and for cancer 
research laboratories.' 

The building might, when completed, qualify for tax exemption, but at present 
it does not because it is not wholly in use for charitable purposes. 

The Foundation points out that they have paid the full taxes on this property 
for the taxation years 1973 through 1976 inclusive without having previously 
requested tax relief for this property, and that funding for this purpose 
must, of necessity, come from donations from the public and private sector. 
They advise that they will be pleased to appear before Council in support 
of this request." 

The Director of Finance submits the foregoing request for Consideration. 


The City Manager submits the report of the Director of Finance for CONSIDERATION. 


DELEGATION REQUEST if Council is considering not approving 
the grant - B.C. Cancer Foundation. 
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PERSONNEL MATTERS 


i RECOMMENDATION 

1. Matters Relating to Statutory Holidays - Christmas Day, 
Boxing Day and New Year's Day 

The Director of Personnel Services reports as follows: 

j 'KlJ Days Off in Lieu of Christmas Day, Boxing Day and New Year's Day 

I The City's various Collective Agreements specify that when Christmas Day and 

Boxing Day fall on a Saturday and S\mday as in 1976, and when the Federal and 
Provincial Governments have made no proclamation that these Holidays be observed 
on any other days, then Christmas Day will be observed on the Friday immediately 
preceding Christmas and Boxing Day will be observed on the following Monday. 
Since there has been no such proclamation by either Government this year and 
since neither Government normally makes one, therefore, Christmas and Boxing 
Days will be observed by City employees on Friday, December 24th and Monday, 
December 27th, respectively. 

In the case of New Year's Day which falls on a Saturday, the City has the option 

of designating either the immediately preceding Friday or immediately following 

Monday as the day to observe the Holiday (again subject to any proclamation by 

the senior governments) , The City has the further option of designating the Friday 

as the day off for some employees and Monday as the day off for the remainder. 

The City has never exercised this second option and there seems to be no reason 

why it should do so this year. Since New Year's Day is technically a 1977 Holiday, 

i I RECOMMEND that Council designate Monday, Janviary 3, 1977 as the day on which it 

j should be observed. 

Under the terms of the Letter of Understanding concerning the Four-day Week, 
employees who work the four-day week would work four days in each of the three 
weeks involved and would have the same days off as those working the five-day 
j week . 

j 

< (2.) Closing of Civic Offices - December 23rd, 1976 

i 

In past years, it has been the practice to close Civic Offices and Yards to the 
i public at noon on the last working day before Christmas or before the day on which 

it is observed with all employees being required to vacate such buildings and yards 
not later than 3:30 p.m. 

I RECOMMEND that, in accordance with past procedures, the Civic Offices and Yards 
under the control of the Council be closed to the pi±ilic at 12:00 noon on Thursday, 
December 2 3rd, 1976 and that all employees concerned be required to be out of the 
\ buildings and yards at no later than 3:30 p.m. Arrangements for those employees 

i who perform a service such as garbage collection, and for those employees on other 

than day shift, will be made departmental ly. 

This is an arrangement peculiar to December 23rd, and is not in the nature of a 
statutory holiday. 

It is noted no such arrangement would prevail on Friday, December 31 and that 
Civic offices will remain open until 5:00 p.m. on that day. 
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In suiranairy I RECOMMEND that: 

A. Monday, January 3, 1977 be designated as the day on which New Year's Day is 
observed by the City employees involved. 

B. Civic Offices and Yards be closed to the p\±ilic at 12:00 noon on Thursday, 
December 23rd, with all employees involved being required to vacate these 
premises no later than 3:30 p.m., and with arrangements for shift workers. 
Sanitation staff, etc, , being made departmentally . 

C. The Park, Police and Library Boards be advised of Coiancil's decisions in 
these matters." 


The City Manager RECOMMENDS that the foregoing recommendations of the Director 
of Personnel Services be approved. 


FOR COUNCIL ACTION SEE PAGE(S) 
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PROPERTY MATTERS 


INFORMATION 


1. Demolition - 20^9 Commissioner St. 

The Supervisor of Property & Insurance reports as follows: 

"I have received and opened quotations from various 
contractors for demolition of the structures listed below 
and have awarded the contract to the low bidders as noted:- 


Property 

2089 Commissioner St. 
That Portion of Burrard 
Inlet shown as Parcel 
"A" (Ref. Plan #2300) 
and the land covered by 
National Harbours Board 
Lease V 1317 except 
Parcel "I" (Ref. Plan 
2307) adjacent to Blocks 
16, 17, 18, (D.L. 184, 
Plan #178. 


Project 

Proposed 
District Works 
Yard Site 


City to Pay 
$6,450.00 


Successful 
Bidder 

Johnston and 
McKinnon 
Demolitions Ltd. 


Code No. 
152/1703 


Storage shed and 
concrete dry kiln 


The City Manager has confirmed the above contract and submits 
the foregoing report of the Supervisor of Property & Insurance 
for INFORMATION. 


RECOMMENDATION 

2. Lease of additional space in rink area in Britannia 
Community Services Centre 


The Supervisor of Property & Insurance reports as follows :- 

"Tenders for the coffee shop in Britannia Coniiiiunity Services Centre 
were opened by the City Manager on May 3> 1976, and referred to the 
Property & Insurance Office and the Britannia Comnrunity Services 
Management Board for report. The Property & Insurance Office 
reported as follows :- 

'The basis for the tender call was agreement by the 
applicant to a monthly payment of $1 50.00 plus 2% of 
gross profit over $1,800.00, the lease period to be 
36 months and submission of a menu. 

The Britannia Community Services Board through their 
Nutritional Committee and in liason with this office 
recommended "Stothart Services" as the successful 
applicant to lease the Coffee Shop relative to the 
terms of reference and the lease agreement as drafted by 
the City's Law Department.' 


Cont'd 


Manager's Report, November 19, 1976 (PROPERTIES - 2) 

Clause #2 continued ; 


The Lessee now wishes to lease additional space, specifically, the 
concession stand in the rink area and in this regard made representation 
to the 'Committee' at Britannia Community Centre. 

The Britannia Community Services Board through their Nutritional Committee 
resolved that Stothart Food Services "be recommended as Lessee for the 
Concession Stand. 

The details are as follows :- 

1. Area - approximately 190 square feet; 

2. Lease to run concurrently with the existing head lease; 

3. Rental to "be $75»00 per month plus 2^ of gross sales; 

I4.. The new agreement to "be drafted as an addendum to the 

original lease sutject to all the conditions thereof save 
the monthly rental charge as noted atove. 

It is therefore; 

Recommended that Stothart Services "be allowed to lease space in the Rink 
area of Britannia Community Services Centre on the "basis of the terms 
and conditions as set out "by the Director of Legal Services in conjxmction 
with the Supervisor of Property & Insurance." 

The City Manager RECOMMENDS that the foregoing recommendation of the Supervisor 
of Property & Insurance "be approved. 


3. Lease of part of Coroner's Court Building to the 
Provincial Government - 240 East Cordova St. 

The Supervisor of Property & Insurance reports as follows: 

"The second floor and a portion of the "basement of the Coroner's 
Court Building at 2l;0 East Cordova Street has teen xinder lease to 
the Provincial Government since the take-over of the Provincial 
Court's function. 

City Council on July 8, 1975 > approved the granting of a one-year lease 
effective April 1, 1975» at a monthly rental of $2,14+7.18. This lease 
was prepared and the rental has teen paid tut the documents were not 
executed due to a dispute respecting the responsitility of repairs to the 
structure. This has teen resolved in that the Provincial Government will 
contritute to major repairs. It is noted that the lessee carries out all 
day to day maintenance and repairs. 

The Provincial Government has now agreed to renew the lease for a 
further term of one year at an increased rental of $2,693.17 per 
month effective August 1, 1976. 

All other terms and conditions respecting this lease are similar to 
the previous agreement. 

It is therefore recommended that a one-year lease agreement for 

the Coroner's Court te drawn tetween the City and the Provincial 

Government incorporating the same terms and conditions as the 

previous agreement all to te to the satisfaction of the Director 

of Legal Services. " 

The City Manager RECOMMENDS that the foregoing recommendation of the Supervisor 
of Property & Insurance te approved. 


Manager's Report, November 19, 1976 


(PROPERTIES - 


4. Sale of Property 


The Supervisor of Property & Insurance reports as follows : 

"On February 8, 1972, the City purchased the property 
at 7115 Boundary Road for inclusion in the Champlain 
Heights Subdivision. On August 15, 1972, Council 
considered a request from the former owners, GUNNAR 
VICTOR KALLBERG and ELSIE ELISE KALLBERG, to purchase 
their former house for removal onto a City-owned site 
within the vicinity, and at that meeting passed the 
following resolution: 

' (a) To complete the sale of the dwelling known 
as 7115 Boundary Road to these parties for 
the sum of $3,000.00 plus 5% S.S. & M.A. tax 
subject to removal from site within 30 days. 

(b) To complete the sale of a 45* x 107.5' parcel 
at the S.E. corner of Kirkland Street and 
46th Avenue to be created from the resubdivision 
of Lots 21 and 22, Blocks 3 & 4, NE% D.L. 339 to 
GUNNAR VICTOR KALLBERG and ELSIE ELISE KALLBERG 
(Joint Tenants) for the sum of $15,000.00 in 
cash plus proportion of taxes from date of sale 
and registration fees. ' 

These transactions were completed. The house was moved 
onto Lot 22, Blocks 3 & 4, NE's D.L. 339 which measures 
56.87' X 107.5'. This lot is within a special survey 
area and it is intended to reduce the size to 45' x 
107.5' when the special survey is completed to create 
the size of lot sold to the Kallbergs. The City is 
unable to convey title to this lot until the special 
survey is completed and the City receives title to a 
lot 45' X 107.5' which could be conveyed to the 
Kallbergs, who have been living at this location for 
over 4 years. 

The City Surveyor has completed the work required for 
the special survey but the Attorney-General of the 
Province is required to hold a public hearing before 
accepting the survey. 

The Kallbergs recently made arrangements to purchase 
another property and wished to mortgage the property 
they purchased from the City for the sum of $24,000.00. 
They believed they had arranged financing but at the 
last minute it fell through when the lender discovered 
that the Kallbergs did not have title to the property. 
When the City sold the property in 1972 it was antici- 
pated that the matter of conveying clear title on the 
property would be cleared up within a year or two but 
it was not envisaged that nearly 4*$ years later we are 
still unable to provide title. 


Cont'd 


Manager's Report, November 19, 1976 


(PROPERTIES - 4) 


Clause #4 Continued ; 


It is anticipated that the special survey will be 
completed in the next few months but, in an effort to 
assist the Kallbergs out of a difficult situation it is 
recommended that : 

A. The City advance Gunnar Victor Kallberg and Elsie Elise 
Kallberg the sum of $24,000.00 with interest payable 

at 12% per annum, compounded semi-annually, until 
the City is in a position to convey title to the 
property. (The interest asked is that which they 
had agreed upon on the loan which collapsed.) 

B . The principal and all outstanding interest to become 
due and payable at such time as the City is able 

to provide title to the amended Lot 22, Blocks 3 & 4, 
NE% D. L. 339, or such other legal description as 
may be assigned to the lot by the Registrar of 
Titles . 

C . The Agreement to be drawn to the satisfaction of the 
Director of Legal Services. 

D . Funds to be obtained from Property Endowment Fund 
similarly to a normal agreement for sale where 
buyers purchase property from the City." 

The City Mananger RECOMMENDS that the foregoing report of 
the Supervisor of Property and Insurance and the Director 
of Legal Services be approved. 


FOR COUNCIL ACTION SEE mi[S)JJ5l 


Regular Council, October 6, 1970 

COMMUNICATIONS OR PETITIONS (cont'd) 


3 

. . 3 


Financing: Centennial Projects 
and Celebrations (cont'd) 


The 40^ is now committed to the approved Centennial project, 
Mr. Wallace had advised me that within the next month he 
should be able to advise on the balance of the $7,000,000 
Federal Grant. Under these circumstances it would appear 
that our project cannot be planned at this time and that 
unless Council is prepared to approve funds, there will be 
no celebrations next year. 

This is for your information. ' 

- CARRIED 

4. Barbers' Union, Local 120 

Request for Delegation re Shops Closing 

MOVED by Aid. Broome, 

THAT the letter referred to herein be considered later this 
day when dealing with the same subject matter under 'Motions'. 

- CARRIED 
(see pages 19 and 20) 

BOARD OF ADMINISTRATION AND OTHER REPORTS 

A . General Report, October 2, 1970 

Works and Utility Matters 

MOVED by Aid. Hard wick, 

THAT the report of the Board of Administration (Works and 
Utility matters), dated October 2, 1970, be adopted. 

- CARRIED 

Social Service and Health Matters 
Purchase of Outside Services: 

Department of Social Planning/Community Development 

MOVED by Aid. Rankin, 

THAT the report of the Board of Administration (Social Service 
and Health matters), dated October 2, 1970, be adopted and the 
Director of Social Planning/Community Development be requested to 
present a detailed report on this matter at an early meeting of 
the Standing Committee on Health and Welfare. 

- CARRIED 

Building and Planning Matters 

Arbutus Quilchena Homeowners Association: 
Development of 25th and Arbutus Area (Clause 1 ) 

MOVED by Aid. Bird, 

THAT this clause be adopted and Marathon Realty Limited 
be asked to consider, in the development of their plan, the 
inclusion of a concept which will provide for rapid transit stops. 

- CARRIED 

Balance of Building and Planning Matters 

MOVED by Aid. Broome, 

THAT, in respect of report of the Board of Administration 
(Building and Planning matters), dated October 2, 1970, Clauses 
3 and 4 be adopted and Clauses 2 and 5 received for information. 


- CARRIED 


MANAGER'S REPORT 

October 29, 1976 

ID: Vancouver City Council 

SUBJECT: Capital Budget - Area 6, False Creek 

CLASSIFICATION: REODMMENDATION 

The Development Consultant reports as follows: 
" SUMMARY 


Purpose 


To present the Capital Budget for Phase 2 and to adjust the Phase 1 Capital Budget 
to provide for payment of Cb-ordinating Developer Fees. 

Co-ordinating Developer Fees-Phase 1 

ThBse aiTDunt to $87,165. for services recognized at the start of Phase 1, and are 
within the budget. 

Front End E^q^ditures - Phase 2 

These will anount to $6,489,000 net. The budget however must include an expected 
charge of $170,000 to Area 10 B plus a recoverable charge of $158,000 to Granville 
Island for a total of $6,814,000 . All figures are reliably estimated and dDcumented 
Source of funds are detailed in the report. 

Alder Parking Garage 

Additional net cost of $325,000 to be included in the anount to be recovered 
throu^ ground rents in Phase 2. Source of funds not currently available - 
Director of Finance and the Development Consultant to stucfy further and report 
back to Council. 


Planning & Engineering Coiiments 

Planning opposed to Alder Parking Garage. Engineering urge msre visitor parking 
closer to the residential units. 


Reccxtmendations 


It is RECOMMENDED that: 


A. Ihe payment of $87,165. to Frank Stanzl Construction Ltd. for fees as 
Development Co-ordinator for Phase 1, Area 6 be approved, the funds to be 
provided from the False Creek Capital Fund. 

B. Ihe ground rents and revenues for Phase 2 be set so as to recover the Capital 
BvKiget for Phase 2 as set out in this report. 

C. The source of funds for the balance of the front end expenditures, i.e. for a 
net of $6,489,000 plus $170,000 for Area 10 B plus $158,000 for Granville Island 
(recoverable) , will be the approved CMHC loan and the balance of approximately 
$615,000 (less $158,000 recoverable from Granville Island for a net of 
$457,000 ) , would have to be the Property Endowttent Fund in 1977. The Property 
Endowment Fund does not have these funds available in 1976 but can be expected 

to have them available in 1977. This will have to be referred to the Board of 
the Property Endownent Fund if Council approve the recoirmendations in this 
report. 

D. The question of developing a specific plan and of financing the Alder Parking 
Garage be referred to the Director of Finance and the Developnent Consultant 
for further study and report back to Cornell. 

E. Ihe budget of $6,817,000 (including 10 B and Granville Island) be approved in 
principle subject to nonnal detailed Council approvals in due course. " 

The City Manager RECOMMENDS that the foregoing recommendations of 
the Development Consultant be approved. 

FOR COUNCIL ACTION SEE PAGE(S). 


REPORT TO COUNCIL 


■ 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


NOVEMBER 4, 1976 


A meeting of the Standing Committee of Council on Planning 
and Development was held in the No. 1 Committee Room, Third Floor, 
City Hall, on Thursday, November 4, 1976 at approximately 3*30 p.m. 

PRESENT : Alderman Kennedy, Chairman 

Alderman Bird 
Alderman Cowie 
Alderman Harcourt 

ALSO PRESENT: Alderman Boyce (Item 2) 

Alderman Rankin 

CLERK TO THE 

COMMITTEE : M.L, Cross 


INFORMATION 

1. Shirtsleeve Session on Recreation and Leisure 

The Committee considered a City Manager's report dated 
October 2S, 1976 forwarding a report of the Director of Planning 
dated October 27 for Information. (Both reports are on file in the 
City Clerk's office). 

In his report, the Director of Planning notes that an informal 
meeting of members of Council, Park Board and staff on issues in 
recreation and leisure was held on October 7, 1976. The following 
topics were discussed: 

- The Changing Role of Recreation and Leisure 

- The Existing State of Parks and Recreation 

and Some Current Issues 

- Parks and Recreation Standards 

- The East versus West Dilemma 

- Community Needs Study and Future Application 

- Future Directions 

In a general discussion of all the topics, the following points 
were raised: 

- Parks have been identified in plans like the one for the Downtown but 
there seems to be slow progress in implementing these plans. It may be 
a political responsibility to get these plans off the drawing board and 
on the ground. 

" It is important not to over-simplify the east-west dilemma. People are 
able to identify some important differences which are not shown in the 
statistics. 


Cont'd 
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Clause #1 Continued : 

" There is a need for a better communication structure between the Parks 
Board and Council. It seems to work in the N.I. P. programs but nowhere 
else. Perhaps we can use the N.I. P. model and carry that over to other 
areas of the City. Where a communication structure does exist, coordina- 
tion seems to work. We seem to be able to communicate at a local level 
but not at an overall level. Some effort at creating joint Council, Parks 
and School planning committees would seem worthwhile. 

" There should be priority given to local parks and an emphasis on fitness. 

" We have more facilities than we know what to do with. Some are sitting 
vacant most of the time. We should not be acquiring additional facilities 
or additional parks but rather making greater use of what we have and 
putting greater emphasis on thinking small. 

- Often facility need is interpreted wrongly. Tempi eton pool was located 
four blocks from Britannia pool for purely political reasons. 

- Council needs more information from the Park Board. The Parks Board has 
primary responsibility but Council must make many of the final funding 
decisions. 

- We need to worry very much about changes In recreational markets. 
Interest in minor league hockey, for example, is diminishing because 
there are no longer as many kids as there once were. 

- Our agenda should include a discussion of parks systems; that is, creatimj 
some continuity among and linkages between various parks in the City. 

- Not only do we need communication structures, we also all need more time 
to talk to one another about common problems. 

It was agreed that the points raised should form the basis 
of another informal meeting in February, 1977' 

The Committee RESOLVED 

THAT the report of the City Manager dated 
October 2S, 1976 be received and a further 
meeting be held in February, 1977. 


RECOMMENDATION 

2. Social Facilities in the Oppenheimer Area and 
Acquisition of Property at 6l6 E. Cordova St. 

The Committee considered a report of the City Manager dated 
October 21, 1976 (copy circulated). 

In the report the Director of Planning noted that on September 
28, Council when considering the Oppenheimer Area Land Use and 
Concept Plan, requested further information with respect to the 
niomber of religious facilities and amount of auditori\am and meeting 
room space which exists in the Oppenheimer Area. The report 
concluded that the concept of providing additional large auditorium 
space in the community for the sole purpose of holding religious 
services would appear to be unwarranted but smaller more flexible^ 
meeting spaces could be utili^^ed. 


Cont'd. . . . 
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C lause #2 Continued : 

On September 28 Council also approved in principle the basic 
amount allocated for community facilities for Oppenheimer - 
$130,000 - but deferred a decision on whether the N.I. P. money 
should be used to purchase the property at 6I6 E. Cordova or 
whether a private organization should buy the property from 
Neighbourhood Services Association and redevelop it for community 
facilities, thus freeing the $130,000 for facilities elsewhere in 
the community. 

Mr. R, Yoimgberg, Associate Director Area Planning, advised 
that the property at d16 E. Cordova owned by Neighbourhood Services 
Association and leased to the Downtovm Eastside Residents' Associa- 
tion contains a \\ storey structure in poor physical condition 
and is utilized as offices, a day care centre and meeting space. 
The Union Gospel Mission is located on an adjoining site and 
they wish to expand. They understand that any development proposal 
would require a close working relationship with City staff and 
the Oppenheimer Area Planning Committee to provide some of the 
priority needs of the community such as specialized housing and 
daycare facilities. 

Ms. Libby Davies, Chairman of the Oppenheimer Area Planning 
Committee, Mr. B, Eriksen and Ms. Jean Swanson, members, strongly 
urged the Council Committee to uphold the decision of the Area 
Planning Committee to purchase the site with the N.I.P, money 
as seed money with applications being submitted to the senior 
levels of government for additional funding to develop the site. 

Mr. G. Hardy, Chairman of the Board, Union Gospel Mission, 
advised that the Mission currently operates a Sunday school, a 
Chinese church/mission in • both Cantonese and Mandarin, a summer 
camp, and a varied programme for daily counselling. They also 
work with transients and seamen. They have 3 Christian workers 
who meet and visit rooms and homes in the area. 

The Director of Social Planning advised that he had met with 
representatives of the Union Gospel Chapel and the Area Planning 
Committee. Neighbourhood Services Association can sell the 
property whenever and to whomever they wish. The City should be 
concerned about the use of the facility and the expenditure of 
the N.I.P. money. He advised that both the Planning and Social 
Planning Departments feel that the Union Gospel Chapel should 
purchase the site and redevelop their facilities including senior 
citizens' housing, a day care centre, a drop^in centre and other 
social facilities as agreed to by City staff and the Area Planning 
Committee. 

Alderman Harcourt put forward the following motion which LOST: 

"THAT the City acquire the site from Neighbourhood Services 
Association utilizing the $130, OOC^ allocated in the 
Oppenheimer Concept Plan for social/recreational needs, for 
the purpose of constructing senior citizen or personal 
care housing, with day care and social/recreational 
facilities for the community being provided." 

(Aldermen Bird, Cowie and Kennedy wished to be recorded 
as opposed) . 


Cont'd 
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Clause #2 Continued : 


The Committee 


RECOMMENDED: 


(A) THAT Neighbourhood Services Association be 
advised that the City does not wish to 
purchase the site at 6l6 E. Cordova St. 

(B) THAT the $130,000 allocated in the 
Oppenheimer Concept Plan for social, recreational 
and community facilities be approved for 
facilities elsewhere in the community. 


(C) THAT the Union Gospel Mission be advised to 
proceed with the purchase of the site for 
expansion on the understanding that any 
development contain day care facilities, 
senior citizen housing, a drop-in centre .and 
other social/recreational facilities deemed 
as priority needs for the community as set 
out by civic staff in consultation with the 
Oppenheimer Area Planning Committee. 


(Alderman Harcourt wished to be recorded as opposed). 


The meeting adjourned at approximately 4*30 p.m. 


FOR COUNCIL ACTION SEE PAGE(S)i^lj^ 


REPORT TO COUNCIL 
FROM ALDERMAN RANKIN, CHAIRMAN, AND ALDERMAN MARZARI , VICE-CHAIRMAN 


STANDING COMMITTEE OF COUNCIL ON COMMUNITY SERVICES 


NOVEMBER 9, 19 76 


A meeting of the Standing Coiranittee of Council on Community 
Services was held on Tuesday, November 9, 1976, in Committee 
Room No. 1, Third Floor, City Hall, at approximately 1:30 P.M. 


PRESENT ; Alderman Rankin, Chairman 
Alderman Marzari 

ABSENT ; Alderman Boyce 

Alderman Sweeney 
Alderman Volrich 

COMMITTEE CLERK: H. Dickson 


There being no quorum present, this report is submitted by Alder- 
man Rankin, Chairman of the Community Services Committee, and 
Alderman Marzari » Vice-Chairman, for Council's consideration. 


RECOMMENDATION 

1. Liquor Permit Application - 1277 Robson Street 

The Aldermen had before them for consideration a Manager's 
Report dated November 2, 1976 (copy circulated) on the application 
of Mr. 0. H. Steenerson for Pacific Palisades Management Ltd. 
for Development Permit Application No. 75192 to use a portion of 
the main floor at 1277 Robson Street as a cocktail lounge. 

A representative of the Planning Department appeared before 
the Aldermen on this matter and explained the application has 
been approved by the Director of Planning subject to necessary 
action by the Committee, and following consideration, it was 

RECOMMENDED 

THAT the application of Mr. 0. H. Steenerson of Pacific 
Palisades Management Ltd.for Development Permit Applica- 
tion No. 75192, to use a portion of the main f loor'of 1277 
Robson Street as a cocktail lounge, be approved. 

2. Liquor Permit Application - 2223 Main Street 

The Aldermen had before them for consideration a Manager's 
Report dated November 2, 1976 (copy circulated) on the application 
of Mr. R. E. Henderson of Robgard Enterprises Ltd. for Development 
Permit Application No. 75219 to use a portion of the existing 
building at 2223 Main Street as a lounge. 

The applicant and a representative of the Planning Department 
appeared before the Aldermen on this matter and during discussion, 
it was noted that there are some residential buildings located 
to the west of 2223 Main Street separated from the proposed 
lounge by a parking area and lane. However, it was noted that 
the westerly portion of this building is to be used for storage 
area. 



Continued on Page 2. 
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Clause No. 2 Continued 

It was noted that the Director of Planning has approved the 
application subject to necessary action by the Committee. 

Following further discussion, it was 

RECOMMENDED ' 

THAT the application of Mr. R. E. Henderson of Robgard 
Enterprises Ltd. for Development Permit Application No. 
75219, to use a portion of the building at 2223 Main 
Street as lounge, be approved. 


3. Liquor Permit Application - 938 Granville Street 

The Aldermen had before it for consideration a Manager ' s 
Report dated November 2, 1976 (copy circulated) on the application 
of Mr. T. E. Martin of Jack Francis Food Services Ltd. for 
Development Permit Application No. 75269 to use a portion of the 
main floor of the existing building at 938 Granville Street as 
a cocktail lounge. 

A representative of the Planning Department and the applicant 
appeared before the Aldermen on this matter, and it was noted 
during discussion that the Director of Planning has approved this 
application subject to the necessary action by the Committee. 

Following discussion, it was 

RECOMMENDED 

THAT the application of Mr. T. E. Martin of Jack Francis 
Food Services Ltd. for Development Permit Application No. 
75269, to use a portion of the main floor of the building 
at 938 Granville Street as a cocktail lounge, be approved. 


INFORMATION 

4 . Civic Grant Request - Boys' & Girls' Clubs of Greater Vancouver 

The Aldermen had before them for consideration a Manager ' s 
Report dated October 26, 1976 (copy circulated) in which the 
Director of Social Planning reported on the application of the 
Boys' & Girls' Clubs of Greater Vancouver for a grant of $12,000, 
an addition to the $12,000 approved by Council in February 1976. 

The Director of Social Planning reported fihe Boys' & Girls' 
Clubs of Greater Vancouver had been operating under deficit, 
that as a general rule the Department of Social Planning does not 
recommend City Council grant funds for operating deficits for 
social services and therefore recommended no action be taken on 
this request for additional funding. 

A representative of the Social Planning Department and the 
applicants appeared before the Aldermen on this matter and 
during discussion, it was noted that this organization had sought 
a grant of $20,000.00 for 1976 but Council approved only $12,000. 

It was also noted during discussion that this organization 
is planning to build a new $300,000 building, utilizing approxi- 
mately $250,000 in N.I. P. fiinds. 
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Clause No. 4 Continued 

The applicants advised the Aldermen they have had to use 
monies from the building trust fund to cover their operating 
expenses this year, and in response to a question from the 
Chairman, advised they will be approximately $50,000.00 short 
of necessary funds for the new building. 

Following discussion, it was 

RESOLVED 

THAT the Director of Social Planning meet with the 
Boys' & Girls' Clubs of Greater Vancouver to discuss 
with the organization its needs for funding and 
report back to the Community Services Committee on 
feasibility of a one time grant to the organization's 
capital building fund. 

FURTHER THAT this report be submitted in time to 

be considered by City Council before the end of this 

year. 


The meeting adjourned at approximately 1:50 P.M. 

FOR COUNCIL ACTION SEE PAGE(S) .V;; 


CITY OF VANCOUVER 
SPECIAL COUNCIL - NOVEMBER 25, 1976 
PUBLIC HEARING 

A Special Meeting of the Council of the City of Vancouver 
was held on Thursday, November 25, 1976, at 7:30 p.m., in the 
Council Chamber, third floor. City Hall, for the purpose of 
holding a Public Hearing to amend the Zoning and Development 
By-law. 

PRESENT: Deputy Mayor Volrich 

Aldermen Bird, Boyce, Cowie, Harcourt, 
Kennedy, Marzari, Rankin and 
Sweeney 

ABSENT: Mayor Phillips 

CLERK TO THE COUNCIL : M. Kinsella 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Rankin, 
SECONDED by Aid. Harcourt, 

THAT this Council resolve itself into Committee of the Whole, 
Deputy Mayor Volrich in the Chair, to consider proposed amendments 
to the Zoning and Development By-law. 

- CARRIED UNANIMOUSLY 

To aid the public present for the meeting, the Clerk to the 
Council read from the agenda that the Council had before it. 

1. Text Amendment to CD-I By-law No. 4918 
S/W Corner of East 49th Avenue and 
Boundary Road - Enclave 1, Champlain Heights 

An application has been received from the Director of Planning 
to amend the text of the CD-I By-law No. 4918, by deleting the 
figure "2.0" in Section 6 and substituting the figure "1.5" in 
lieu thereof. The intent of the CD-I By-law is to permit an 
innovative single family residential development based on the 
small lot, zero side yard concept. 

The application was approved by the Director of Planning and 
the Vancouver City Planning Commission. 

The Deputy Mayor called for speakers for or against the 
application and no one appeared. 

MOVED by Aid. Harcourt, 

THAT the foregoing application of the Director of Planning 
be approved. 

- CARRIED UNANIMOUSLY 

2. Rezoning - Both Sides of Sasamat Street 
between Hadden and Belmont Avenues 


An application has been received from the Director of Planning 
to rezone Lots 12 and 13, Block 129; Lot 27 and the northerly 46.6 
feet of Lot 28 Amended, Block 130; All in D.L. 540, being both 
sides of Sasamat Street between Hadden and Belmont Avenues. 

From: (C-1) Commercial District 

To: (RS-1) One-Family Dwelling District. 

The application was approved by the Director of Planning and 
the Vancouver City Planning Commission. The Commission further 
resolved that it could not support the following recommendations" 
of the Standing Committee on Planning and Development of 
September 9, 1976. 

cont'd. . . . 
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Rezoning - Both Sides of Sasamat Street 
between Hadden and Belmont Avenues (cont'd) 

"B. THAT, after City-owned Lot 12 is rezoned to RS-1, 
it and City-owned Lot 15 each be subdivided into 
two lots, for a total of 4 lots each measuring 
approximately 60' x 95". 

C. THAT, after rezoning City-owned Lot 27 and the 
northerly 46.6 feet of Lot 28 AMD, the land be 
consolidated and resubdivided into three lots of 
approximately 46.6 feet frontage each." 

The Vancouver City Planning Commission recommended that the use 
of these properties be restudied after rezoning to (RS-1) One- 
Family Dwelling District. 

The Deputy Mayor called for speakers for or against the 
application and representations were received as follows: 

Ms. Joyce Catliffe, on behalf of the Vancouver City Planning 
Commission, stated that the Planning Commission could 
support the rezoning to RS-1 since it would not in itself 
prejudice future park use, but felt there should be no 
further resubdivision, sale or lease of these lands until 
the Locarno/Jericho area has been restudied. 

Mrs. B. Iredale, Save Our Parkland Association, stated that 
the Association was not in favour of rezoning of the lots 
in Block 13 from C-1 to RS-1 as they felt it would facilitate 
a reinstatement of housing on property they considered should 
be parkland. 

Mr. P. Taylor, West Point Grey Civic Association, urged 
Council to re-incorporate Block 130 in its long range policy 
of acquiring waterfront lands for park and not to rezone or 
lease any of the property it currently owns in that block. 

Mrs. D. Mellish, Vancouver Council of Women, was opposed to 
any rezoning or other action that would inhibit the improve- 
ment of Block 130, but had no opposition to the rezoning of 
Block 129 to RS-1. 

Mrs. D. Gillis, 4945 Langara, stated that Council had 
assured residents in the area this property would be 
rezoned and the remaining properties could be leased 
on 50 or 60 year leases. She urged Council torezone 
the properties to RS-1. 

MOVED by Aid. Rankin, 

THAT the application to rezone Lots 12 and 13, Block 129; Lot 
27 and the northerly 46.6 feet of Lot 28 Amended, Block 130; All in 
D.L. 5 40, be not approved. 


MOVED by Aid. Cowie, 

THAT the Director of Planning report to Council on his work 
plan for this area. 


3 . Rezoning - 8719 Granville Street 

An application has been received from Mr. L. Pederson to 
rezone Lot 3, Block E, D.L. 318, being 8719 Granville Street. 


The Application was approved by the Director of Planning 
and the Vancouver City Planning Commission. 

The Director of Planning recommends the following conditions 
in approving the above-noted rezoning application: 


- CARRIED UNANIMOUSLY 


- CARRIED UNANIMOUSLY 


From: 
To: 


(RM-3A) Multiple Dwelling District 
(C-2) Commercial District. 


cont'd. 
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The Committee of the Whole Council recessed at approximately 
10:40 a.m., following which an 'In Camera' meeting was held in 
the Mayor's Office and then the Committee reconvened in the 
Council Chamber at 11:05 a.m. 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Finance Matters 

Sinking Fund and Investment Matters, 
August, 1970 

MOVED by Aid. Sweeney, 

THAT the report of the Board of Administration (Finance 
matters), dated October 2, 1970, be adopted. 

- CARRIED 

B. Personnel Matters, 
Supplementary, October 2, 1970 

MOVED by Aid. Bird, 

THAT the report of the Board of Administration (Personnel 
matters), dated October 2, 1970, be adopted. 

- CARRIED 

C . Property Matters, October 2, 1970 

MOVED by Aid. Sweeney, 

THAT the report of the Board of Administration (Property 
matters), dated October 2, 1970, be adopted. 

- CARRIED 

D. Greater Vancouver Youth Communication 
Centre Service: 1866 West 2nd Avenue 

MOVED by Aid. Wilson, 

THAT the matter of the use of 1866 West 2nd Avenue by the 
Greater Vancouver Youth Communication Centre Service be tabled 
and the following delegations, the Kitsilano Ratepayers' Ass'n., 
Mrs. C. McBay on behalf of area residents and Mr. Ray Chouinard 
on behalf of the applicant, be heard. 

- CARRIED 

E. Annual Fee for Signs Projecting 
over City Streets 


The Board of Administration, under date of September 29, 1970 
reported upon the question of instituting an annual fee for signs 
which encroach over City streets. A fee schedule was suggested 
in the report and the report also suggested the Corporation Counsel 
prepare a by-law and arrangements be made to advise the sign 
companies and other interested parties of this proposal. 

MOVED by Aid. Phillips, 

THAT the Corporation Counsel be instructed to prepare the 
necessary amendments to the Sign By-law to provide for an annual 
fee for presentation to the Council, following which an opportunity 
be given to any interested parties to make representations. 

- CARRIED 

F. City Hall: Required Alterations 

The Board of Administration, under date of September 30, 1970 
submitted the following report: 

"The City Building Inspector reports as follows: 

'Tenders, as set forth below, were received from Building Con- 
tractors selected by the Architects and opened by the City Clerk 
on September 21st, 1970, to provide all construction management 
services necessary for the completion of required alterations 
and renovations in the third to eleventh floors of City Hall, 

cont 'd . . . . 
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Rezoning - 8719 Granville Street 
(cont'd) 


"THAT, prior to the issuance of the Development Permit 
for Lot 3, Block E, D.L. 318, the owner shall dedicate 
the Easterly 10' for future road widening and the 
Westerly 4' for future lane widening." 

Council noted a letter a letter (circulated) dated 
November 18, 1976, from Mrs. L. Maxwell favouring the rezoning 
but requesting assurance that the outside of the building would 
be kept neat and tidy. 

The Deputy Mayor called for speakers for or against the 
application and no one appeared. 

MOVED by Aid. Rankin, 

THAT the foregoing application of Mr. Pederson be approved, 
subject to the foregoing condition of the Director of Planning. 


- CARRIED UNANIMOUSLY 


4 . Text Amendment - Day Care Centres 


An application has been received from the Director of 
Planning as follows: 

A. To amend the Residential and Commercial District 
Schedules to allow an exclusion of floor area from 
the floor space ratio calculation for the provision 
of a day care centre, provided that: 


(i) the floor area included within any day care centre 
may be excluded from the floor area measurement, 
subject to the approval of the Director of 
Planning providing: 

(a) in no case shall the excluded amount exceed 
10% of total building area; 

(b) that the need for a day care centre be 
established in a particular location satis- 
factory to the Director of Social Planning. 

B. To amend the floor space ratio section of the (C-3A) 
Commercial District and the (FM-1) Fairview Multiple 
Dwelling District Schedules to provide for the 
exclusion of and the bonusing for the provision of day 
care facilities similar to other District Schedules in 
the Central Area, such as the Downtown and West End 
Districts . 


The Application was approved by the Director of Planning and 
the Vancouver City Planning Commission. 

The Deputy Mayor called for speakers for or against the 
application and no one appeared. 

MOVED by Aid. Marzari, 

THAT the foregoing application of the Director of Planning 
be approved. 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 


MOVED by Aid. Sweeney, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Boyce, 

THAT the report of the Committee of the Whole be adopted and 
the Director of Legal Services be instructed to prepare and bring 
in the necessary amendments to the Zoning and Development By-law. 

- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 8:30 p.m. 


The foregoing are Minutes of the Special Council Meeting (Public 
Hearing) of November 25, 1976, adopted on December 7, 1976. 


MAYOR 

^^^^^ 

CITY CLERK 


CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 


A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, November 30, 1976, in the Council Chamber, 
Third Floor, city Hall, commencing at 2:00 P.M. 


PRESENT: Mayor Phillips 

Aldermen Bird, Boyce , Cowie , Harcourt, 
Kennedy, Marzari, Rankin, 
Sweeney and Volrich 

CLERK TO THE COUNCIL: D.H. Little. 


PRAYER 

The proceedings in the Council Chamber were opened with prayer. 


A CKNOWLEDGMENT 

The Mayor acknowledged the presence in the Council Chamber 
of Grade 7 students from the John Henderson School, Vancouver, 
under the direction of their teacher, Mr. Smith. 


'IN CAMERA' MEETING 

The Council was advised that there were matters to be 
considered 'In Camera' later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Sweeney 
SECONDED by Aid. Bird 

THAT the Minutes of the Regular Council Meeting of November 

23, 1976, with the exception of the 'In Camera' portion, be 
adopted, _ ^j^j^j^jj UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Sweeney 
SECONDED by Aid. Bird 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Phillips in the chair, 

- CARRIED UNANIMOUSLY 


CITY MANAGER'S REPORT & DELEGATIONS 

Building and Planning Matters 
(November 26, 1976) 

Hardship Application - 
4782 Manor Street 
(Clause 1) 

Council received a delegation from Mr. P. Prodanovic, with 
regard to the use of a dwelling unit in the basement of 4782 Manor 
Street. The application had been reviewed by the Hardship 


Cent ' d . 
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CITY MANAGER'S REPORT & DELEGATIONS (Cont'd) 


Hardship Application - 
4782 Manor Street 
(Clause 1) (Cont'd) 


Committee, which recommended that Mr. Prodanovic's application be 
refused for reasons stated in the report. 

MOVED by Aid. Volrich 

THAT this clause be referred back to the Director of Permits 
and Licenses for discussion with the applicant, Mr. Prodanovic, 
and his tenant, on the basis of a new Hardship Application being 
filed by the tenant. 

- CARRIED UNANIMOUSLY 


UNFINISHED BUSINESS & DELEGATIONS 

1. Social Facilities in the Oppenheimer 
Area and Acquisition of Property 
at 616 Cordova Street. 


Council, on November 23, 1976, deferred consideration of a 
clause in the report of the Planning and Development Committee 
dated November 4, 1976, concerning the acquisition of property at 
616 Cordova Street, to allow representatives of the Union Gospel 
Mission and the DERA Daycare Centre an opportunity to appear as 
delegations . 

The Council this day first heard Mr. E.J. Helm, Executive 
Director of the Neighbourhood Services Association, the owners 
of the property at 616 East Cordova Street, who advised that the 
Association, at a meeting on November 29, 1976, decided, at this 
time, to withhold any sale of the property in question. It was 
advised that there are a number of new developments and changes 
in services and programs in the nearby Strathcona area which will 
affect plans for downtown services. The Neighbourhood Services 
Association, therefore, requested that Council delay any action 
on this whole matter until it meets with City officials to consider 
alternative solutions. 

In view of the information provided by Mr. Helm, the Council 
did not see any purpose in hearing the other delegations and, 
therefore, no further action was taken on this matter. 


The Council agreed to defer the following items of 
Unfinished Business, pending the hearing of delegations 
this evening: 

2. Lane West of Lincoln Street - 43rd to 45th Avenues. 

3. Extension of Forty-First Avenue Bus Service. 
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CITY MANAGER'S REPORT & DELEGATIONS (Cont'd) 

Building & Planning Matters 
(November 26, 1976) (Cont'd) 

Hardship Application - 
1415 East 20th Avenue 
(Clause 2) 

Mr. M. Samin, who had submitted the above Hardship Application, 
addressed the Council and advised that the circumstances had changed 
since the application had been submitted and that, as his wife is 
no longer working, this constituted a hardship. 

MOVED by Aid. Rankin 

THAT, based on the new information presented to Council this 
day, the Director of Permits and Licenses discuss with Mr. Samin 
the matter of a new Hardship Application. 

- CARRIED UNANIMOUSLY 


Hardship Application - 
3885 Laurel Street 
(Clause 4) 

MOVED by Aid. Volrich 

THAT, as Mr. Frastacky, the applicant, was not present in the 
Council Chamber, arrangements be made through the City Clerk's 
office, to have him appear as a delegation, if he so wishes, at 
the next regular meeting of Council. 

- CARRIED UNANIMOUSLY 


COMMUNICATIONS OR PETITIONS 

Pedestrian Activated Signal - 

Crosswalk - 57th Avenue and Cambie Street . 

in a letter dated November 19, 1976, Dogwood Lodges submiil"ted 
a request to appear as a delegation on the difficulty experienceo' 
by residents of the Lodge and others in the community in crossing 
the road at the intersection of 57th Avenue and Cambie Street. 

MOVED by Aid. Volrich 

THAT the request of Dogwood Lodges to appear as a delegation 
be granted. 

- CARRIED UNANIMOUSLY 


City Auto Towing Contract 

The council noted letters from.Busters^'Auto~Ti5wing Sei^^ 
Autow Services and Mundie ' s Towing, Storage and Service (1976) Ltd., 
all requesting that the City consider re-tendering its Auto Towing 
Contract, the subject of which Council had de t e r m i ne3 at" i t s last 
meeting on November 23, 1976. In its letter dated November 25, 
1976, Busters Auto Towing Service Ltd., requested clarification of 
five statements, to which the Director of Legal Services spoke. 


Cent ' d . 
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COMMUNICATIONS OR PETITIONS (Cont'd) 

City Auto Towing Contract (Cont'd) 

With the agreement of Council, Mr. Vanderspek, President of 
Busters Auto Towing Service Ltd., addressed the Council and 
advised of a number of contentious issues concernin g the aw arding 
of the Contract to Unitow, particularly the number' of ~ 
towing trucks that the Company has available. 

MOVED by Aid. Volrich 

THAT the City Manager and the Director of Legal Services 
investigate the allegations made this day, and report to Council 
during this evening's session. 

- CARRIED UNANIMOUSLY 


CITY MANAGER'S AND OTHER REPORTS 


A. MANAGER'S GENERAL REPORT 
NOVEMBER 26, 1976 


Works & Utility Matters 
(November 26, 1976) 

The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Closure of Portion of the Lane South of 10th 

Avenue West of Ash Street 
CI. 2: Watermain Installations - 1976 Capital Budget 
CI. 3: Tender - Automobiles for Police and Fire Service 


Clauses 1-3 inclusive 


MOVED by Aid. Bird 

THAT the recommendations of the City Manager, as contained 
in clauses 1, 2 and 3, be approved. 

- CARRIED UNANIMOUSLY 


Building & Planning Matters 
(November 26, 1976) 


The Council considered this report which contains seven 
clauses identified as follows: 

CI. 1: Hardship Application - 4782 Manor Street 

CI. 2: Hardship Application - 1415 East 20th Avenue 

CI. 3: Hardship Application - 4145 & 4196 Balkan Street 

CI. 4: Hardship Application - 3885 Laurel Street 

CI. 5: D.P.A. - 6666 Cambie Street 

CI. 6: Demolition of Buildings on Gastown Piers 

CI. 7: D.P.A. - 2110 West 43rd Avenue 


Clause 1 . 

For Council action on this Clause see page 2. 


Clauses 2 and 4 . 

For Council action on Clauses 2 and 4 see page 3 . 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Building and Planning Matters 
(November 26, 1976) (Cont'd) 

Hardship Application - 4145 and 
4196 Balkan Street 
(Clause 3) 

MOVED by Aid. Volrich 

THAT the recommendations of the Director of Permits and 
Licenses, as contained in this clause, be approved. 

- CARRIED UNANIMOUSLY 


Development Permit Application - 

6666 Cambie Street 

(Clause 5) 

MOVED by Aid. Volrich 

THAT the recommendation of the 
in this clause, be approved. 


City Manager, as contained 

- CARRIED UNANIMOUSLY 


Demolition of Buildings on 
Gastown Piers . 
(Clause 6) 

MOVED by Aid. Sweeney 

THAT this clause in the Manager's report be received 
for information. 

- CARRIED UNANIMOUSLY 


Development Permit Application - 

2110 West 43rd Avenue 

(Clause 7) 

MOVED by Aid. Bird 

THAT the recommendation of the City Manager, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 


Licenses and Claims Matters 
(November 26, 1976) 

Stores Open on Statutory Holidays 
(Clause 1) 

MOVED by Aid. Volrich 

THAT the recommendation of the city Manager, as contained 
in this clause, be approved. 

- CARRIED 

(Aid. Cowie, Kennedy and the Mayor opposed) 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 


Fire and Traffic Matters 
(November 26, 1976) 

Christmas Shoppers' Bus 
(Clause 1) 

MOVED by Aid. Bird 

THAT the recommendation of 
in this clause, be approved. 


City Manager, as contained 

- CARRIED UNANIMOUSLY 


Finance Matters 
(November 26, 1976) 

The Council considered this report which contains two 
clauses identified as follows: 

CI. 1: Grant Request - Vancouver Chinatown Lions Club 
CI. 2: Queen Elizabeth Theatre Restaurant - Lease 

Grant Request - Vancouver 
Chinatown Lions Club 
(Clause 1) 

MOVED by Aid. Bird 

THAT a grant of $925.00 be approved to the Vancouver Chinatown 
Lions Club for the purpose detailed in this clause. 

- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 


Queen Elizabeth Theatre 

Restaurant - Lease 
(Clause 2) 


MOVED by Aid. Harcourt 

THAT Alderman Volrich and the City Manager be appointed a 
Committee with power to delegate, if necessary, to the Civic 
Theatres Board, all matters pertaining to the new lease for the 
Queen Elizabeth Theatre Restaurant. 

- CARRIED UNANIMOUSLY 


Personnel Matters 
(November 26, 1976 ) 

Vancouver City Hall Choristers - 
Concert Tour . 

(Clause 1) 

MOVED by Aid. Marzari 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 
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Property Matters 
(November 26, 19 76) 

The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: McLaren Electric Building, 2151 Burrard - 
Lease of portion on Second Floor 

Cl. 2: Burrard Street Widening - Purchase of portion 
of Property - 1898 Burrard Street 

Cl. 3: Sale to Provincial Department of Housing for Lease- 
back to Vancouver Chinatown Housing Society - S/S 
Union Street between Campbell and Raymur Avenues 

Clauses 1-3 inclusive) 

MOVED by Aid. Volrich 

THAT the recommendations of the City Manager, as contained 
in clauses 1, 2 and 3 of the report, be approved. 

- CARRIED UNANIMOUSLY 


B. Time Lost on False Creek Project 
Through Construction Industry 
Str ike/Lockout 

MOVED by Aid. Marzari 

THAT the recommendations of the Development Consultant, 
as contained in this report, be approved. 

- CARRIED UNANIMOUSLY 

(The Mayor requested, and received permission, to 
abstain from voting on this report) 


C . Charter Amendments 

MOVED by Aid. Rankin 

THAT this report be received for information. 

- (carried unanimously) 


MOVED by Aid. Kennedy (in amendment) 

THAT the following words be added to the motion by Alderman 
Rankin, 'after deleting Section 34 as contained in the final 
draft of the Bill ' . 

- LOST 

(Aid. Bird, Cowie , Harcourt, Marzari, Rankin, 
Sweeney, Volrich and the Mayor opposed) 

The amendment having lost, the motion by Alderman Rankin 
was put and CARRIED UNANIMOUSLY. 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

D. Occupancy of Controlled Leasehold 

Condominium and Market Condominiums , 
Phase 1, Area 6, False Creek. 

MOVED by Aid. Bird 

THAT the recommendation of the City Manager, as contained in 
this report, be approved. 

- CARRIED UNANIMOUSLY 

(The Mayor requested, and received permission to 
abstain from voting on this report) 


I. Report of Standing Committee 
on Planning and Development, 
November 18, 1976 


The Council considered this report which contains four 
clauses identified as follows: 

CI. 1: Buildings of Heritage Merit in the Kitsilano 

Apartment Area 
CI. 2: Heritage Buildings and Non-Conforming Uses 
CI. 3: Heritage Matters - Transfer of Development 

Rights and Facade Easements 
CI. 4: Preservation of View Lines in One-Family Areas 


Clauses 1-4 inclusive 


MOVED by Aid. Kennedy 

THAT clauses 1, 2, 3 and 4 of the Committee's report be 
received for information. 

- CARRIED UNANIMOUSLY 


At the request of Alderman Kennedy, the Mayor directed 
that the City Clerk forward a letter of appreciation 
to the Native Daughters of B.C. with regard to the 
arrangements made in accommodating the Committee . 


RISE FROM CgyiMITTEE OF THE WHOLE 

MOVED by Aid. Rankin 

THAT the Committee of the Whole rise and report. 


- CARRIED UNANIMOUSLY 


ADOPT REPORT OF THE COMMITTEE OF THE WHOLE 

MOVED by Aid. Rankin 
SECONDED by Aid. Harcourt 

THAT the report of the Committee of the Whole be adopted. 


- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

City Hall; Required Alterations (cont'd ) 

including air conditioning and sound proofing to the Council 
Chamber and the existing Committee Rooms, in accordance with 
the program and contract proposal recommended by the Board of 
Administration in its report of April 3rd, 1970. Bidders were 
required to quote: 

(1) a fixed fee for providing all necessary management services, 
as outlined in the above noted report and defined in the 
tender documents. The fee represents the total amount for 
which the bidder undertakes to act in the capacity of the 
general contractor for the performance of the work, upon 
the basis of an assumed construction period of seven months, 
and an estimated total construction cost of $500,000.00, 
including the management fee. The fee includes the 
contractor's head office and general overhead, and his 
profit required on work performed by sub-contractors. 

(2) the percentage profit for which the management contractor 
is prepared to carry out portions of the work with his own 
forces on a cost-plus basis. 

(3) the charge per additional working day for continuation 

of the contractor's management services beyond seven months, 
in the event that the work is not completed within that 
period in consequence of delay caused wholly by the Owner. 

Every tender was accompanied by a Contractor's Bid Bond for 
$25,000.00, and an undertaking from the Bonding Company to 
provide a Performance Bond for $250,000.00. 


BIDDER 

Allan & Viner 

Construction Ltd. 

Cana Construction 
Co .Ltd . 

Smith Bros,8t Wilson 

Commonwealth Con- 
struction Co. Ltd. 

Turnbull & Gale Con- 
struction Co. Ltd. 

Bird Construction 
Co. Ltd. 

J.R. Bezanson Ltd. 


CONSTRUCTION 
MANAGEMENT FEE 

$29, 960.00 

28, 500.00 
36,280.00 

29, 410.00 

28,747.00 

33,130.00 
42, 832.00 


PROFIT 
ON COST- 
PLUS WORK 


5.5% 


7.5% 
10.0% 

10.0% 

10.0% 

7.0% 
5.0% 


In comparing the tenders, both the management fee 
percentage profit applicable to work done on cost- 
be considered. The Architects assess the value of 
will, in all probability, be done on cost-plus at 
mately $100,000.00, including the contractor's pro 
Assuming this figure to be correct, the effective 
represented by the tenders will be as follows: 


CHARGE PER 
WORKING DAY 


$150.00 

185.00 
275.00 

200.00 

100.00 

237 .00 
170.00 

and the 
plus must 

work that 
approxi- 
f it. 

total costs 


BIDDER 

CONSTRUCTION 

PER- 

PROFIT ON 



MANAGEMENT FEE 

CENT 

COST-PLUS 

TOTAL 


Allan & Viner 

$29,960.00 

5i% 

$5, 500.00 

$35, 460. 

00 

Bezanson 

42, 832.00 

5% 

5, 000.00 

47, 832. 

00 

Bird Construction 

33,130.00 

7% 

7,000.00 

40,130. 

00 

Cana 

28, 500.00 

7.5% 

7, 500.00 

36,000. 

00 

Commonwealth 

29, 410.00 

10% 

10, 000.00 

39,410. 

00 

Smith Bros & Wilson 

36,280.00 

10% 

10, 000.00 

46,280. 

00 

Turnbull & Gale 

28,747.00 

10% 

10,000.00 

38,747. 

00 


It will be seen that the effective low tender is that of 

Allan & Viner Construction Co. Ltd. . , , 

cont a , 
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BY-LAWS 

1. BY-LAW TO AMEND BY-LAW NO. 4 891, 
BEING THE WEST END OFFICIAL 
DEVELOPMENT PLAN BY-LAW (Gabriola 
Mansion) 


MOVED by Aid. Volrich, 
SECONDED by Aid. Marzari, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Volrich, 
SECONDED by Aid. Marzari, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


2. BY-LAW TO AMEND BY-LAW NO. 3941, 
BEING THE VANCOUVER CIVIC AUDIT- 
ORIUM BOARD BY-LAW 


MOVED by Aid. Bird, 
SECONDED by Aid. Cowie, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments , it was 

MOVED by Aid. Bird, 
SECONDED by Aid. Cowie, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


3. BY-LAW TO AI4END BY-LAW NO. 4 299, 

BEING THE VEHICLES FOR HIRE BY-LAW 
(Driving School Cabs) 


MOVED by Aid. Rankin, 
SECONDED by Aid. Marzari, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Rankin, 
SECONDED by Aid. Marzari, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 


- CARRIED UNANIMOUSLY 
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BY-LAWS (cont'd) 

4. BY-LAW TO AMEND BY-LAW NO. 2 046, 
BEING THE POUND BY-LAW (Leashes) 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Boyce, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Boyce, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


5. BY-LAW TO AMEND BY-LAW NO. 4 450, 
BEING THE LICENSE BY-LAW (Keylock 
Fuel Station) 


MOVED by Aid. Volrich, 
SECONDED by Aid. Marzari, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Volrich, 
SECONDED by Aid. Marzari, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


6. BY-LAW TO AMEND BY-LAW NO. 3575, 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW (Fairview Slopes - Estab- 
lishment of new District Schedule) 

MOVED by Aid. Rankin, 
SECONDED by Aid. Sweeney, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Rankin, 
SECONDED by Aid. Sweeney, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 
(Aid. Boyce was excused from voting on this By-law) 
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BY-LAWS (cont'd) 

7. BY-LAW TO AMEND BY-LAW NO. 3575, 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW (Fairview Slopes) 

MOVED by Aid. Rankin, 
SECONDED by Aid. Sweeney, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Rankin, 
SECONDED by Aid. Sweeney, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIFD UNANIMOUSLY 
(Aid. Boyce was excused from voting on this By-law) 


8. BY-LAW TO AflEND BY-LAW NO. 4810, 
BEING THE SIGN BY-LAW (Fairview 
Slopes) 


MOVED by Aid. Rankin, 
SECONDED by Aid. Sweeney, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and eimendments. 

There being no amendments, it was 

MOVED by Aid. Rankin, 
SECONDED by Aid. Sweeney, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


MOTIONS 

A. Allocation of Land for Lane 
Purposes (5812 Dumfries) 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Rankin, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for lane purposes, the following described lands: 

East 2.5 feet of Lot 15, Block 1, District Lot 716, 
Plan 1615 

(5812 Dumfries Street); 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes, and declared to form and constitute portions of 
lane. 


- CARRIED UNANIMOUSLY 
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MOTIONS (Cont'd) 

B. Allocation of Land for Lane 
Purposes (2080 McNicoll) 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Rankin, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for lane purposes, the following described lands: 

South 2 feet of Amended Lot 2, (see 258072-L) , Block 155, 
District Lot 526, Plan 2301, the same as shown outlined 
red on plan prepared by G. Girardin, B.C.L.S., dated 
November 12, 1976, and marginally numbered LF 7990, a 
print of which is hereunto annexed 

(2080 McNicoll) ; 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes, and declared to form and constitute portions of 
lane. 

- CARRIED UNANIMOUSLY 


1. Prohibitory By-law re Body-Rub Parlours 
and Hard Core Pornography Shops 

MOVED by Aid. Kennedy, 
SECONDED by Aid. Sweeney, 

THAT WHEREAS public opinion has apparently turned against 
body- rub parlours and hard core pornography shops; 

AND X'JHEREAS Section 203 of the Vancouver Charter provides 
that where Council is authorized to regulate, license or tax 
persons carrying on any business, trade or profession or other 
occupation, it shall also have the power by law to prohibit, 
provided such By-law is passed by a unanimous vote of the 
Council members present; 

THEREFORE BE IT RESOLVED THAT the Director of Legal Services 
prepare a prohibitory By-law with respect to the business of 
body-rub parlours and hard core pornography shops for submission 
to Council, together with any necessary amendments that may be 
required to existing By-laws. 

- (referred) 

MOVED by Aid. Cowie 
SECONDED by Aid. Boyce 

THAT the foregoing motion by Alderman Kennedy be referred 
to the 1977 Council. 

- CARRIED UNANIMOUSLY 
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NOTICE OF MOTION 

The following Notices of Motion were submitted by Alderman 
Kennedy and Alderman Boyce respectively, and recognized by the 
Chair . 


1 . Towing-away of Automobiles 

MOVED by Aid. Kennedy 
SECONDED by Aid. Boyce 

THAT WHEREAS public opinion has turned decisively against 
the towing of automobiles from private pay lots; 

AND WHEREAS no effective appeal is made possible before 
fines are collected; 

THEN BE IT RESOLVED THAT alternative methods of tethering 
vehicles be submitted and that an appeal procedure be instituted. 

- (Notice) 


2 . Proposed Expansion - 

Vancouver International Airport 


MOVED by Aid. Boyce 
SECONDED by Aid. Rankin 

THAT WHEREAS further information in regard to the Vancouver 
International Airport expansion has come into the hands of the 
mover today, that a committee has been struck to formulate terms 
of reference and priorities for an on-going consultative process 
re discussion of noise abatement; 

AND WHEREAS said committee is reported to consist of: 

Chairman, Mr. Wm. Kerr, Director of Planning for Richmond, 
Mr. Wm. Neals, Regional Administrator for the 

Federal Ministry of Transport, 
Mr. Ken Johnston, Manager of Airports for the Pacific 

Region Federal Ministry of Transport, 
Mr. Darryl Smith, Manager, Civil Aviation 

Federal Ministry of Transport, 
Mr. G.A.Melvin, Federal Ministry of Transport, 
Mr. Gerard Farry, Greater Vancouver Regional District, 
Mr. T. Droettboom, Vancouver City Planning Department; 

AND WHEREAS the said terms of reference for the aliove committee 
include operating at a managerial level and dealing with "community" 
Airport relations; 

AND WHEREAS the above committee follows the recurrent pattern 
in the airport planning process of being heavily weighted with 
representation from the Federal Ministry of Transport as against 
little or no representation from the Federal Department of the 
Environment, and, once again is totally staff constituted; 

THEREFORE BE IT RESOLVED THAT if the information submitted 
above is indeed true, the Vancouver City Council go on record as 
opposing any further planning processes in regard to the proposed 
expansion of the Vancouver International Airport unless such 
relevant committees include equal representation of all relevant 
governmental agencies including Federal, Provincial, GVRD, and 
Municipal, and most important of all, members of the public, 
through inclusion of their duly elected politicians and any 
recognized citizens' advisory groups on the matter. 


- (Notice) 
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ENQUIRIES AND OTHER MATTERS 

U.B.C.M. Seminar for 
Newly-Elected Officials 

Alderman Volrich referred to a recent letter from 

the Union of British Columbia 
Municipalities advising of the 
Third Annual Seminar for newly 
elected Officials, which will be 
held December 2-4, 1976, at the 
Vancouver Airport Hyatt House. 
The registration fee is $40.00 
and a number of the Aldermen-Elect 
have expressed a wish to attend . 

MOVED by Aid. Volrich 
SECONDED by Aid. Boyce 

THAT Council approve payment of registration fees and related 
expenses for any of the newly-elected Council representatives who 
may wish to attend the U.B.C.M. Seminar - December 2-4, 1976. 

- CARRIED UNANIMOUSLY 


Liquor License - 
Circle Craft Co-op . 

Alderman Volrich advised that the Circle Craft 

Co-op. are having difficulty in 
obtaining a liquor license for 
a special event at the East 
Cultural Centre. 

MOVED by Aid. Volrich 
SECONDED by Aid. Marzari 

THAT Council advise the Liquor Administration Branch of the 
Provincial Government that it has no objection to, and recommends 
the issuance of a liquor license to the organization covering 
the hours 5.00 p.m. to 10.00 p.m. on 3rd, 4th, 10th, 11th, 17th 
and 18th December, 1976. 

- CARRIED UNANIMOUSLY 

Cost of Reserving Books 

Alderman Rankin referred to the increase in price 

of reserving books at the public 

libraries and requested an explanation. 

Mrs. M. Ford, a member of the Library 

Board, addressed the Council and 

advised that the increased charge 

still did not cover costs. 

Alderman Rankin reiterated his 

request for a written report and the 

Mayor directed' that Mrs. Ford convey 
this to the Board. 


The Council recessed at 3.20 p.m. for an 'in Camera' 
session, and reconvened in the Council Chamber at 
7.30 p.m. to continue with Regular Council business. 
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The Council reconvened at 7:30 p.m. in the Council Chamber 
with Mayor Phillips in the Chair and the following members 
present : 

PRESENT ; Mayor Phillips 

Aldermen Bird, Boyce, Cowie, Harcourt, 

Kennedy, Marzari, Rankin, Sweeney 
and Volrich 

UNFINISHED BUSINESS & DELEGATIONS (cont'd) 

Extension of Forty-First 
Avenue Bus Service 


Council on October 26, 1976, approved the following 
recommendations of the City Engineer contained in the Manager's 
report dated October 14, 1976, subject to bus shelters being 
installed at the two bus stops in the vicinity of the bus loop 
on Joyce Road: 

"A. The proposed 41 Forty-first transit route extension 
from Joyce Loop to Burnaby via Kingsway be approved; 

B. Bus stops be approved for the following locations: 

(i) North side Kingsway at Lincoln 

(ii) North side Kingsway at Stamford 

(iii) North side Kingsway at Melbourne 

(iv) South side Kingsway at Lincoln 

(v) South side 41st at Joyce 

(vi) West side Joyce at Kingsway." 

At the same meeting. Council resolved that a meeting be 
held to discuss with B.C. Hydro, the City Engineer and concerned 
citizens, all aspects of the proposed extension of the 41st 
Avenue bus service. 

Mr. V. Sharman, Manager of the Operations Planning De p artment 
of B.C. Hydro, addressed Council and filed a brief which explained the 
reasons for the extension of the 41st Avenue bus service and the revi- 
sions to the 49th Avenue service. The 41st Avenue service has been 
extended to meet the demand for direct transit service between U.B.C., 
the southerly portions of Vancouver and the growing Burnaby regional 
town centre. The frequency of the service to U.B.C. has been 
doubled to help eliminate the uncertainty for passengers transfer- 
ring from the many north/south routes in Vancouver to U.B.C. in 
choosing between 41st and 49th Avenue corridors. 

Mr. Sharman advised that space limitations in Joyce Loop did 
not allow for all buses, including the added 41st diesel bus 
service to U.B.C. to be accommodated in the Loop. As the Rupert 
service does not require the Loop as a terminating point because_ 
of its through routed nature, it appeared to be the logical 
route to remain on-street. Mr. Sharman also submitted supporting 
statistics on this matter. 

Mr. Nathan Davidowicz, Killarney Champlain Citizens for 
Action, addressed Council and submitted a brief containing a 
number of recommendations for improving the service out of 
Joyce Loop. The recommendations also related to the 41st and 
49th Avenue bus services. (A copy of Mr. Davidowicz 's brief is 
on file in the City Clerk's Office.) 

Mr. Frank Rich representing Killarney Community Centre and 
senior citizens in the area, stated that moving the Rupert bus 
out of the Joyce Loop has caused a lot of inconvenience to 
senior citizens in the area and has also created a traffic 
hazard because of the heavy traffic along Joyce Road. He 
requested that the stops for the Rupert bus be relocated in 
the Joyce Loop. 

cont'd. . . . 
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Extension of Forty-First Avenue 
Bus Service (cont'd) 


Mr. Elgin Ruddell, Chairman, Conference of Local Area 
Councils Traffic and Transit Committee, filed a brief in which 
it was suggested that B.C. Hydro enlarge the Joyce Loop and 
restore the 49th Avenue bus service to the level it was at 
prior to the extension of the 41st Avenue bus service. The 
brief supported the announced intention of the Mayor-Elect 
to establish a committee on transportation. 

Ms. Alice James, Marpole-Oakridge Area Council, protested 
to Council the cutback of service on the 49th Avenue bus route 
since the implementation of the extension of the 41st Avenue 
bus service. 

Mr. Egil Lyngen, Champlain Heights Advisory Committee, 
read his brief which proposed in summary that: 

"Council should form a committee of Council, and the 
Planning Department should study transit, in order to 
take a forward, positive role in transit planning, to 
move B.C. Hydro to better transit for Vancouver 
residents; and 

Transit planning for Champlain Heights Areas E and F 
should become detailed now, and that the Champlain 
Heights Advisory Committee be involved." 

Mr. VanBlarken, representing the U.B.C. Alma Mater Society, 
protested the cut in service to U.B.C. on the 49th Avenue bus 
route and requested Council restore the late night crosstown 
bus service to U.B.C. especially on Sundays. 

Mr. Randy Graham, Citizens Coalition on Transportation, 
submitted a brief and addressed Council strongly recommending 
that Council and the proposed new committee on transportation 
press for establishment of a multi-level government transportation 
planning commission, with citizen participation, to develop a long 
range comprehensive transportation plan for the Lower Mainland. 

A representative of the Collingwood Centre for Senior Citizens 
advised that members of the Centre are quite pleased with the 
recent changes in transit service in their area. 

Mrs. Robinson, Vancouver Parent-Teacher Council, expressed 
concern about school children at Carleton School being influenced 
by the number of people who jaywalk across Joyce Road from Joyce 
Loop to the new bus stops. 

MOVED by Aid. Rankin, 
SECONDED by Aid. Kennedy, 

THAT Council request B.C. Hydro to investigate the 
feasibility of enlarging the Joyce Loop with a view to keeping 
all bus service in the area within the Loop. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Rankin, 
SECONDED by Aid. Boyce, 

THAT Council request B.C. Hydro to give strong consideration 
to restoring the service on the 49th Avenue bus route to the 
level it was prior to implementation of the extension of the 41st 
Avenue bus service. 


- CARRIED UNANIMOUSLY 
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UNFINISHED BUSINESS & DELEGATIONS (cont'd) 

Lane West of Lincoln Street 
43rd to 45th Avenues 


Council on November 9, 1976, deferred consideration of a 
Manager's report dated November 5, 1976, to permit represen- 
tation from Mr. T.F. Scott on this matter. In the Manager's 
report of November 5th, the City Engineer recommended: 

(i) the lane modification work, as prepared by the 
Engineering Department, be carried out as 
expeditiously as possible at a cost of about 
$800. 

(ii) available funds in the Streets Maintenance Accounts 
be used to cover this work." 

Mr. Scott addressed Council and filed a brief in which he 
stated that a number of other property owners were also 
dissatisfied with the condition of the lane and the recommendations 
of the City Engineer to remedy the situation. The residents are 
requesting that the City repave the lane as they consider the 
problems they are confronting with the present blacktopping are 
serious enough to warrant this action. A number of residents 
are encountering serious drainage problems as water is draining 
into their garages and they are also encountering difficulties 
with vehicular access to their properties. In addition, dandelions 
have begun to grow up through the asphalt and this is posing a 
problem. 

MOVED by Aid. Volrich, 
SECONDED by Aid. Boyce, 

THAT the recommendations of the City Engineer contained in 
the Manager's report dated November 5, 1976, be approved. 

- CARRIED UNANIMOUSLY 

COMMUNICATIONS OR PETITIONS (cont'd) 

City Auto Towing Contract 
(cont'd) 


Earlier this day, Mr. Vanderspek, President of Busters Auto 
Towing Services Ltd., addressed Council on a number of contentious 
issues concerning the awarding of the contract to Unitow, 
particularly the number of towing trucks that Unitow has available. 
At that time. Council resolved that the City Manager and the 
Director of Legal Services investigate the allegations made this 
day, and report to Council during this evening's session. 

The City Manager advised Council of the results of his 
investigations of the allegations made by Busters this afternoon. 
The City Manager and the Director of Legal Services had met with 
Unitow representatives and their lawyer this afternoon to clarify 
their position. 

Unitow had stated they have contracts for 31 vehicles, 
however these vehicles are not the ones which were listed in 
their tender submission. Mr. McLellan, lawyer for Unitow, and 
Mr. Biddle, representing Unitow, answered questions from Council 
on the various points raised by Busters. Mr. Biddle confirmed 
that the contracts they presently hold for 31 trucks are not for 
the same trucks listed in their tender proposal. The Director 
of Legal Services confirmed that one of the requirements of the 
tender call is that the tenderer list the license number, type 
of truck and driver on his tender submission so that these may! 
be checked out by the Police Department. 


cont ' d. 
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COMMUNICATIONS OR PETITIONS (cont'd) 

City Auto Towing Contract 
(cont'd) 


MOVED by Aid. Harcourt, 
SECONDED by Aid. Boyce, 

THAT Council's motion of November 23, 1976, relating to 
awarding the City's Auto Towing Contract to Unitow Services 
Ltd. , be rescinded. 

- CARRIED BY THE 
REQUIRED MAJORITY 

(Aldermen Bird, Marzari and Volrich opposed) 

MOVED by Aid. Kennedy, 
SECONDED by Aid. Cowie, 

THAT the City's Auto Towing Contract for the period 
December 3, 1976, to December 2, 1979, be re-tendered. 

- CARRIED 

(Alderman Boyce opposed) 

MOVED by Aid. Cowie, 
SECONDED by Aid. Kennedy, 

THAT the Vehicles for Hire Board review the terms and 
form of the tender call for the City's Auto Towing Contract 
in consultation with towing companies; 

FURTHER THAT Council members be notified of the date 
of this meeting. 

- CARRIED 

(Alderman Harcourt and the Mayor opposed) 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Kennedy, 

THAT the City Manager be authorized to negotiate an 
interim towing arrangement pending awarding of the new Auto 
Towing Contract for the City. 

- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 9:50 p.m. 

***** 


The foregoing are Minutes of the Regular Council Meeting 
of November 30, 197 6, adopted on December 7, 1976. 



6 


Regular Council, October 6, 1970 6 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

City Hall; Required Alterations (cont'd ) 

The Architects' specifications pursuant to the tender and 
proposed contract provide that the following portions of the 
work be carried out on cost-plus, the City retaining the right 
to have tenders called for it if deemed advantageous: 

demolition and disposal of materials 
drilling, cutting and patching 
installation of millwork and hardware 
miscellaneous rough carpentry and masonry 
hoisting materials 

continuing cleanup and protective work 

The contract provides further that all other work be undertaken 
on a firm contract basis, the Management Contractor being 
obliged to obtain three competitive tenders from approved 
trades contractors in each case, to enter into sub-contracts 
with the successful bidders, and to assume full responsibility 
for their performance. As noted previously, the Management 
Contractor will not be entitled to claim additional general 
overhead or profit with respect to work performed by sub- 
contractors. It is proposed that the City Building Inspector 
be authorized to approve the award of sub-contracts by the 
Management Contractor, acting on the advice and recommendations 
of the Architects. 

The total cost of the proposed alterations, including the 
Management Fee, work carried out on cost-plus, and work per- 
formed by sub-contractors is estimated by the Architects not 
to exceed $497,000.00, as follows: 

Management Fee $30,000.00 

Cost-plus work, including profit 100,000.00 

Building trades sub-contracts and 

material supply contracts 169,000.00 

Electrical sub-contract 79,000.00 

Mechanical sub-contracts, including 
heating, ventilation, air- 
conditioning, controls and plumbing 119, 000 .00 

Estimated total cost of building 

alterations and renovation $497,000.00 

In addition to the building alterations, the following items 
are required to complete Part I of the renovation program, as 
noted in the report of the Board of Administration dated 
April 3rd, 1970: 

(1) Telephone installations, alterations and 
extension of Engineering Department inter- 
office telephone system, and provision for 
intercommunication systems $15,000.00 

(2) New furniture for public areas and areas 

seen by the public 4,500.00 

(3) Miscellaneous built-in equipment, such as 
shelving, storage cabinets, map and notice 
boards, signs, directories, carpets and 
window drapes in private offices of senior 

staff, replacement of Venetian blinds, etc. 32,000.00 

(4) Moving office furniture and records 6,500.00 

(5) Miscellaneous expense including provision for 
part-time Clerk of the Works, printing 

expense, etc. 3,500.00 


cent 'd . . . . 
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Manager's R^rt, Nbverrtoer 26, 1976 (WDiBKS - 1) 


WORKS & UTILITY MATTEI^S 
CITY ENGINEER'S REPORT 

RBCXlMEMATKaE ; 

1. Closure of Portion of the Lane South of 10th Avenue West of Ash Street, 
Block 379. D.L. 526, Plan 991 

The City Engineer reports as follows: 

"The Cancer Control Agency of British Columbia has requested the closure of 
portion of the lane south of 10th Avenue west of Ash Street for expansion of 
their facilities. 

The lane presently dead ends approximately 250 feet west of Ash Street. 
It is proposed to close the westerly 150 feet of this lane for consolidation 
with the Cancer Control Agency's property. The remaining 100 feet of lane is 
being left open to serve the privately owned Lot B. 

The Cancer Control Agency has stated that the owner of Lot B has no 
objection to the lane closure. 

In the past the City has conveyed closed highway to hospitals for the 
nominal sum of one dollar ($1) with the restriction that the highway be used 
for hospital purposes only. In the event that the lane is no longer used for 
hospital purposes, it shall again be dedicated for lane at no cost to the City. 

I RBCCMMEM) that all that portion of the lane south of 10th Avenue west of 
Ash Street and all the lane dedicated by Plan 13994 shown on the attached plan 
marginally nurnbered LB4454, be closed, stopped up, conv^eyed to the abutting CMner 
and subdivided vdth the abutting lands subject to the following conditions: 


(a) 
(b) 

(c) 

(d) 


The closed lane be conveyed for the nominal sum of one dollar ($1). 

Satisfactory arrangements to be made for the relocation of utilities at 
no cost to the City or an easement provided to contain them. 

The Cancer Agency to provide a new turn-around satisfactory to the City 
Engineer and at no cost to the City. 

The Cancer Agency to provide and register a subdivision plan consolidating 
the closed lanes with the abutting lands in a manner satisfactory to the 
Approving Officer." 

The City Manager RECOMMENDS that the foregoing be approved. 

Watermain Installations - 1976 Capital Budget 
The City Engineer reports as follows: 

"Watermain installations or replacements are required as follows: 

WATERWORKS PROJECT 616 
From 


Street 

Windermere Street 
Nootka Street 
Rupert Street 

Estimated Cost $63,000 


Street 

13th Avenue 
Tolmie Street 
7th Avenue 

Estimated Cost $40,000 


18th Avenue 
19th Avenue 
18th Avenue 


WATERWORKS PROJECT 617 
From 


Tolmie Street 
13th Avenue 
Blanca Street 


To 

19th Avenue 
20th Avenue 
22nd Avenue 


To 

Trimble Street 
14th Avenue 
Tolmie Street 


The Windermere and Nootka Street installations are required to maintain 
adequate fire protection along the upper boundary of pressure zone 442 and for the 
Nootka School. 

The Rupert Street installation and all installations under Project 617 are 
to replace old leaking steel mains. In addition, Rupert Street is scheduled for 
paving in 1977. 

Gonb'd . . . 


Manager's Report, Ncjvember 26, 1976 (WORKS - 2) 

Claiise 2 Cont'd 

Funds for the two projects totalling $103,000 are available from the follow- 
ing Water Works Capital Accounts: 

#128/7903 Prior to Paving - 1975 Unappropriated $ 51,000 

//128/7906 Short Notice Projects - 1976 Unappropriated $ 52.000 

Total $103,000 

I RECOMMEND that Projects 616 and 617 be approved for construction and that 
the required $103,000 be appropriated for this work as stipulated above." 

The City Manager RECOMMENDS that the foregoing be approved. 


3. Tender No. 39-76-10 Aatonobiles for Police and Fire Service 

The Chief Constable, Fire Chief, City Engineer and Purchasing Agent 
report as follows: 

"Tender No. 39-76-10 for automobiles was opened on October 12, 1976 
and referred to the officials concerned for report. 

Funds for the purchase of these automobiles are provided in the 1976 
General Revenue Budget. Two of these automobiles are for Fire Department use 
and 53 are for Police Department use. 

This Tender called for prices on four different size automobiles. This 
report deals with items 2, 3, and 4 only, automobiles for Police and Fire 
Departments. Because of rising operating costs, demands have been put on 
the automobile manufacturers by various North American police departments to 
provide an automobile with lower operating costs and reduced down-times. 
This has not resulted in a unique automobile for police service but has 
resulted in a selection of three sizes of automobiles for police work. 

The City of Vancouver has been operating both intermediate and full- 
size automobiles. Our maintenance cost records for patrol vehicles do show 
a reduction in operating costs of the intermediate size automobile over the 
full-size automobile. We would expect a further savings to occur between 
the compact automobile versus the intermediate. 

The intermediate size patrol cars are producing operating cost savings 
of one cent per mile or approximately $600 over their estimated two year life. 
Therefore this report is recommending the purchase of intermediate size 
automobiles (Item 3) over full-size automobiles (Item 4) . In addition, we 
are recommending the purchase of two types of compact automobiles for police 
work to confirm the expected operating cost savings and to determine if this 
size automobile will be suitable for police work. 

This Tender also asked for the extra cost of individual front seats in 
lieu of the full width bench seat. The individual front seats provide the 
following advantages: 

1) The space between the seats provides for easy installation of the 
radio equipment, siren controls and special switching controls. 
The mounting of these control boxes into the modern automobile's 
dashboard is impossible. These dashboards have been designed to 
reduce personal injuries in the event of an accident and any 
externally mounted control boxes will create a personal injury 
hazard. 


2) Individual adjustment of the driver and passenger seats allow for 
each officer to select a seat position to suit his or her physical 
size without interf erring with the other. 

3) A possible increase in resale value by eliminating damage to 
dashboard during installation of controls. 

The extra cost of this option, $87.00 on the compact to $106.00 on 
the intermediate, is offset by reduced outfitting costs, improved front seat 
safety, operator comfort, and increased resale value. 


Gontld 


Manager's Report, Novanber 26, 1976 
Clause 3 Cont'd 


(VgORKS - 


1) Item 2 - Compact Size Automobiles ; 

Eight bids were received for this item. However only the bids offering 
a Chrysler or General Motors product provide a car with a complete Police 
Package. Bids 1 and 2 offered Ford Mavericks, however, Ford Motor Company 
does not equip these automobiles with Police Pursuit options. 

Bids 3 and 4 offered Chrysler products. Bid 3 is the low bid to offer 
a Chrysler product and Bid 5 is the low bid to offer a General Motors product; 
both are police equipped automobiles as specified. 

These compact automobiles are expected to reduce maintenance costs 
because of the reduced size and weight. We are recommending that automobiles 
of this type be purchased to evaluate the suitability of the compact auto- 
mobile for police work and to confirm estimated maintenance costs savings. 
The award is being split to compare the two makes of automobiles. 

The Chief Constable, City Engineer and Purchasing Agent RECOMMEND 
the purchase of: 

1) Six Plymouth Volare automobiles from Northridge Chrysler Ltd. 
(Bid No. 3) at a total cost of $28,584.00 ($4,660.75 each plus 
$32.50 each for three automobiles with two-tone paint plus 
$87.00 each for bucket seats) plus 7% Provincial Sales Tax. 

2) Six Chevy Nova automobiles from Dennison Chevrolet Qldsmobile 
Ltd. (Bid No. 5) at a total cost of $29,061.00 ($4,676.00 each 
plus $135.00 each for bucket seats plus $65.00 each for black 
and white paint on three automobiles) plus 7% Provincial Sales 
Tax. , 

Item 3 - Large Compact Automobiles 

Eight bids were received for these intermediate size automobiles. 
Bid No. 1 from Delta Chrysler Ltd. was withdrawn. Bid No. 2 from Pacific 
Dodge Ltd. does not offer a bucket seat option. 

The Fire Chief, Chief Constable, City Engineer and Purchasing Agent 
RECOMMEND acceptance of Bid No. 3 from Northridge Chrysler Ltd. for the 
supply of 43 Plymouth Fury automobiles at a total cost of $203,531.25 
($4,604.25 each plus $106.00 each for bucket seats on 41 automobiles plus 
$32.50 each for two- tone paint on 37 automobiles) plus 7% Provincial Sales 
Tax." 

The City Manager RECOMMENDS that the report of the Chief Constable, 
Fire Chief, City Engineer and Purchasing Agent be approved, subject to 
contracts satisfactory to the Director of Legal Services. 

(An analysis of the bids is on file in the City Clerk's Office.) 


FOR CGUHCIL /CTION SEE PAGE(S) JB9 
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BUILDING & PLANNING MATTERS 

RECOMMENDATION 


1. Hardship Application -• 4782 Manor Street 


Mr. P. Prodanovic has asked to appear before Council regarding 
the use of a dwelling unit in the basement of the above building, 
which he owns. 


The Director of Permits and Licenses reports as follows: 


"On March 20, 1975, our Inspection Services reported that 
the basement of the above building contained a dwelling 
unit. After notification, in April of 1975, Mr. Prodanovic 
made an application to City Council under the Hardship 
Policy. This application was considered by the Hardship 
Committee who recommended refusal but Council on July 8, 
1975, reversed this decision and instructed the Director 
of Permits and Licenses to temporarily withhold enforcement 
action for a limited period of time of one year. 

Reinspection of the building found that the dwelling unit 
in the basement was still existing and occupied, and on 
July 20, 1976, Mr. Prodanovic made a second application for 
consideration under the Hardship Policy. 

This application has been reviewed by the Hardship Committee 
who recommend, on the basis of the contents of the affidavit 
submitted, the request be REFUSED. 

The Committee noted that the applicant is married with two 
dependents, fully employed and even after the discontinuance 
of the illegal accommodation, would still receive an income 
of $1,622 per month. 

The Committee further noted that neither age nor health are 
factors. It is therefore RECOMMENDED that the decision of 
the Hardship Committee be endorsed and the application be 
REFUSED . " 


The City Manager RECOMMENDS that the recommendation of the Director 
of Permits and Licenses be approved. 

DELEGATION BEQUEST THIS DAY: Mr. P. Prodanovic. 


2. Hardship Application -• 1415 East 20th Avenue 

Mr. M. Samin has requested that reconsideration be given to a 
refused Hardship Application for the retention of a dwelling 
unit in the basement of the above building. 

The Director of Permits and Licenses reports as follows: 

"The records show that Permits were obtained for the 
erection of a one family dwelling in 1971, and a second 
Building Permit was issued in 1974 to alter the basement 
to provide a recreation room and a three-piece bathroom. 

Reinspection of the building in May of 1976, found, 
however, that the basement now contained a separate 
housekeeping unit. After notification to restore the use 
of this building back to a one family dwelling, the ovmer 
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(BUILDING - 2) 


made an application for consideration under the Hardship 
Policy. The Hardship Committee, after reviewing the 
application, found that the applicant was married with 
no dependents, both the husband and wife are fully employed 
and even after the discontinuance of the illegal accommoda- 
tion, would still receive a combined income of $1,500 per 
month. The Committee further noted that neither age nor 
health were factors. 

It is, therefore, recommended that the decision of the 
Hardship Committee be endorsed and the application be ; 
refused. " 

The City Manager RECOMMENDS that the recommendation of the Director 
of Permits and Licenses be approved. 

DELEGATION REQUEST THIS DAY: Mr. M. Samin. 


CONSIDERATION 

3. Hardship Application - 4145 and 4196 Balkan Street 

A petition has been received by the Department of Permits and 
Licenses with eleven signatures of owners of properties 
surrounding the above addresses, objecting to the retention 
of dwelling units in any building in the 4100 Block Balkan 
Street. 


The Director of Permits and Licenses reports as follows: 


"As a result of a complaint, the above buildings were 
inspected where it was found that in each case the 
basement contained a separate dwelling unit. 

The tenants of these units have submitted an application 
for consideration under the Hardship Policy. These 
applications have been reviewed by the Hardship Committee 
who recommend that the applicant of 4145 Balkan Street 
be APPROVED for a limited period of time of six months, 
and that the applicant with respect to 4196 Balkan Street 
be APPROVED for a limited period of time of one year." 


In view of the petition the foregoing report of the Director of 
Permits and Licenses is submitted for the CONSIDERATION of 
Council. 


RECOMMENDATION 


4. Hardship Application - 3885 Laurel Street - 
Mr. M. Frastacky 

Mr. Mike Frastacky has made an application to appear before Council 
as a delegation with respect to a refused Hardship Application. 

The Director of Permits and Licenses reports as follows: 

"On December 17, 1976, City Council as a result of a Hardship 
Application by a tenant, instructed the Director of Permits 
and Licenses to temporarily withhold enforcement action on 
the discontinuance of the use of the dwelling unit on the 
second floor of the above building for a limited period of 
time, expiring June 17, 1975. 


Cont'd 
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Clause #4 continued ; 

Several calls were made to the subject property and finally 
on May 31, 1976, it was found that there was a new owner and 
a new tenant occupying the dwelling unit on the second floor. 
The new tenant made an application for consideration under 
the Hardship Policy. 

The Hardship Committee has reviewed the application of the 
tenant who occupies the second floor dwelling unit and 
recommend on the basis of the contents of the affidavit 
submitted, that the request be REFUSED. 

The Committee noted that the applicant is single with no 
dependents, fully employed with an income of $902.00 per 
month and that neither age nor health are factors. 

As a result of a complaint, reinspection was also made on 
September 16, 1976, where it was found that the basement 
now contained one dwelling unit, the main floor contained 
one dwelling unit, and the second floor contained one 
dwelling unit. Normal enforcement action will be taken with 
respect to the basement dwelling unit. 

It is therefore RECOMMENDED that the decision of the 

Hardship Committee be endorsed and the application be REFUSED." 


The City Manager RECOMMENDS that the recommendation of the 
Director of Permits and Licenses be approved. 

DELEGATION REQUEST THIS DAY: Mr. M. Frastacky. 


5. Development Permit Application #74462 - 
6666 Cambie Street 


"A Development Permit Application has been received from Cooper Tanner 
and Associates, Architects, for Daon Corporation to construct a town- 
house and apartment complex containing 99 dwelling units and a club- 
house on this site formerly used as part of the Langara Golf Course. 

Site Description 

The site of the proposed development is located on Lot 3 at the west 
side of the CD-I area which is on the south side of West 49th Avenue 
between Cambie and Ontario Streets. 

History 

Following a Public Hearing on February 20, 1975, City Council on April 15, 
1975 approved the application of the Director of Planning to rezone a 
portion of the Langara Golf Course (including this site) from (RS-1) 
One Family Dwelling District to (CD-I) Comprehensive Development District. 
The resulting CD-I By-law restricted the approval of uses to include 
'Apartment buildings, Townhouses and buildings or uses customarily 
accessory to the above uses' and also subject to 'the detailed scheme 

of development to be first approved by the Director of Planning 

and such other conditions as determined by Council'. 

On May 27, 1976 City Council by resolution attached conditions to the 
above CD-I By-law that: 

'(a) Coverage of the site by surface parking, accessory buildings, 
manoeuvering aisles, driveways, loading areas, carports, other 
vehicular facilities and the principal buildings shall not 
exceed 45%. 

(b) Not more than 20% of the total number of dwelling units shall 
contain 2 bedrooms and the remaining units shall contain 3 
or more bedrooms . ' 
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On the basis of these conditions, the site was advertised for sale and 
development and proposal calls invited. 

The processing of the development permit application was nearly completed, 
however, the applicant submitted revised drawings of the proposed develop- 
ment and a letter- requesting a change in the unit mix of 2 and 3 bedroom 
units. The letter explains: 

'We would like to alter the suite mix for two reasons. First, we 
feel that there is a considerable demand for 2 bedroom homes in 
the 3 storey apartment building. This is based on many phone calls 
and meetings we have had with potential purchasers. Secondly, 
we have also received requests from very strong potential purchasers 
of A type units (1 bedroom townhouses) to open up the thTrd bedroom ~ 
to become part of the living area.' 


Proposed Development 

The revised drawings submitted for this application now indicate the 
construction of a townhouse/apartment complex containing 98 dwelling 
units (42 one and two storey townhouse units and an apartment building 
containing 56 dwelling units, including 1 caretaker's suite). The 
development also proposes to provide 169 off-street parking spaces 
(2 'carport' parking spaces per townhouse unit and 85 underground 
parking spaces in the apartment building) and a separate Clubhouse 
building. 

The width of the roadway has been increased from the originally proposed 
20 i'eet to 24 feet at the request of the Engineering Department. 
Because of the widened roadway and improved vehicular access, site coverage 
is now 48.1%, exceeding that permitted by resolution of Council by 3.^% 
or 10,125 square feet. 

The number of 2 bedroom type dwelling units as indicated by ^he revised 
drawings is 27 or 27.8% which exceeds that permitted by resolution of 
Council by 7.8% or 7 dwelling units. 

As a result of a meeting with the applicants on November 25, 1976 when 
the Director of Planning expressed concern at the proposed reduction of 
3 - bedroom units they agreed to revise their scheme by reducing the number 
of 2 - bedroom units to 24 (24.7% of the total). 

Design 

The Urban Design Panel considered the revised drawings of this development 
at its meeting held on October 28, 1976 and recommended 'that the design 
be approved' noting that 'the Panel is quite satisfied with the present 
submission.' 

Engineering Department 

The Engineering Department recommends a relaxation of the site coverage as 
an allowance for the wider road widths being provided. 

Recottmendation 

The Director of Planning has reviewed the revised drawings for this development 
permit application and the undertaking by the applicants to reduce the nuirfcer 
of 2 - bedroom dwelling units to 24 and recommends that Council's resolution 
of May 27, 1975 be varied as follows: 

(a) Coverage of the site by surface parking, accessory buildings, 
manoeuvring aisles, driveways, loading areas, carports, other vehicular 
facilities and the principal buildings shall not exceed 49^ » 

(b) Not more than 25% of the total number of dwelling units shall contain 

2 - bedrooms and the remaining units shall contain 3 or more bedrooms." 


The City Manager RECOMMENDS that the recommendation of the Director 
of Planning be approved. 
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INFORMATION 

6 . Demolition of Buildings on Gastown Piers 

The Director of Planning reports as follows: 
" BACKGROUND 

City Council on November 9, 1976, adopted the following 
motion of the Vancouver City Planning Commission: 

"That as the Commission understands that 
demolition of some of the structures on the 
Gastown piers is iminent, the Commission 
respectfully reauests that Council recommend 
that the Director of Planning be as>-ed to 
report as soon as possible on what current 
and future plans exist for the waterfront 
area of Water and Alexander Streets, includ- 
ing the piers" . 

ANALYSIS 

Current Rezoning Proposals . Planning staff have prepared 
a draft policy plan and official development plan for the 
central waterfront area between Cardero Street and Gore 
Avenue. In accordance with Council instructions, September 
21, 1976, these documents are being discussed with those 
directly affected and are being made available to the inter- 
ested public. 

The Area in auestion is described in the draft. Central 
Waterfront Policy Plan, as Character Area No. 4. (See 
attached map) . The proposed future use of these areas 
is therein described as follows: 

" Area 4 

Area 4 is adjacent to Vancouver's historic Gastown 
from which it derives a special importance. This 
Area is intended to become a mixed residential/ 
commercial area with compatible marine uses. Some 
marine, light industrial uses would be appropriate 
in the eastern end of Area 4 to form the transition 
from the residential/commercial Central Waterfront 
to the industrial waterfront to the east. Specific 
scheduling and uses are uncertain and remain at the 
initiative of the Port of Vancouver and the Canadian 
Pacific Railroad." 

Current Port of Vancouver Proposals . The general intent of 
the Port of Vancouver for this area was the subject of dis- 
cussions between the Port Manager, the Mayor and the Director 
of Planning, July 26, 1976; and subseauently between staff 
of the Port of Vancouver and the Gastown Historic Area Planning 
Committee . 

Port Officials are currently selecting a consultant to prepare 
specific proposals relating to character areas 3 and 4. 

Recent discussions with Port of Vancouver staff indicate the 
following are being considered: 

1. Berths for visiting warships between Pier BC and 
the new commuter ferry terminal . 

2. Marine complex generally between the foot of 
Abbott and Cambie Streets including boatel, 
boat charters, marina, restaurant, retail and 
office uses. 
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3 . Fish market and fish processing operation in the 
vicinity of the existing western water terminals 
near the foot of Cambie Street. Port officials 
have been in discussion with retail fish merchants 
being displaced from the Campbell Avenue docks by 
the Vancouver Wholesale Fish Dealers Association 
and are hoping to accomodate them in the new 
development. 

4 . Tugboat alley for the moorage of tugboats in the 
vicinity of the existiig ocean wharves near the 
foot of Columbia Street. 

5. Public parking to serve the above uses is being 
considered but locations are not yet determined. 

Demolition of the cargo sheds on the Western Water Terminals 
Pier and on the Ocean VTharves piers is scheduled to begin by 
the end of this month. Demolition contracts for the cargo 
sheds are presently awaiting final approval by Federal 
authorities. Certain factors are indicated to contribute 
to the need for this demolition: 

1. Dominion fire regulations reouire new sprinkling systems. 

2. Civic water sanitation reauirements for "backflow 
preventers" in the water supply system. 

3. A survey of the decks indicate sections of the aprons, 
between the sheds and the outside edge of the piers, 
are unsafe. In two cases people have apparently fallen 
through these aprons. 

Renovation of major portions of the existing piers will however 
be investigated by Port officials as a part of their proposed 
plan for the area. The possibility of certain land filling is 
also being considered in this regard. 


SUMMARY 


Port of Vancouver officials have been continuously involved 
with City staff in the preparation of the draft Policy Plan 
and draft Official Development Plan for the central waterfront. 
They have similarly communicated the general intent of their 
planning for the area between Pier BC and the Canadian National 
Railway Pier. 

The stated necessity to demolish the cargo sheds and portions 
of the aprons upon the Western v:'aterfront Terminals and Ocean 
Wharves piers has been accepted at face value by City staff. It 
is understood that the possibility of "recycling" the cargo 
sheds has not been fully investigated. 

Future uses being considered by Port officials are generally 
compatible with draft civic plans and Port officials have shown 
some willingness to cooperate in the further joint planning of 
this area. The Port of Vancouver is intending to engage 
consultants to assist them in this matter and specific proposals 
from Port officials for the area of the Gastown piers should 
be expected in the new year. 

It would be desirable for the Port of Vancouver and City 
Council to ensure continuous cooperation in these planning 
ventures . 

The foregoing is submitted for the INFORMATION of Council. 
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RECOMMENDATION 


7. Development Permit Application #75916 - 
2110 West 43rd Avenue 


The Director of Planning reports as follows: 

"On November 10th, 1976, Development Permit Application #75916 was filed by 
J. D. Projects Ltd. to construct a 3 storey building with main floor retail 
and 2nd and 3rd floors for office. The proposed development is located 
S.E. corner of 43rd Avenue and West Boulevard. 

The site is located in a C-2 District. 

On March 24,1976, the Director of Planning made an application to amend the 
(C-2) Commercial District Schedule to restrict Office uses to a maximum 
floor space ratio of 1.2 and 5000 square feet as an outright use. Offices 
in excess of this would be a conditional use. 

The development as proposed by Development Permit Application #75916 would 
not be an outright use according to the amendment, in that it would have a 
floor space ratio of 1.9 and 23,853 square feet of offices in lieu of the 
proposed 1.2 and 5000. 

Because the changes to the By-law have not been enacted, and as this Development 
Permit Application was filed after the date of the proposed amendment. Council 
may withhold the issuance of the Development Permit pending the adoption of 
the amending By-law, in accordance with Section 570 of the Vancouver Charter. 

The Director of Planning recommends that in accordance with Section 570 (1) & 
(2) of the Vancouver Charter, that Development Permit Application #75916 
filed on November 10th, 1976, be withheld for a total period of 90 days from 
November 10, 1976 pending the adoption of the amendment to the (C-2) Cowwercial 
District Schedule of the Zoning and Development By-law." 

The City Manager RECOMMENDS that the fo re y o ing recoMiendation 

of the Director of Planning be approved. 


FOR COUNCIL ACTION SEE PXGE{S]..y..Q2z!J3^ 
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Regular Council, October 6, 1970 7 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont 'd ) 
City Hall: Required Alterations (cont'd ) 

(6) Architects' and Consulting Engineers' fees, 
including $28,000,00 in Architects' fees 
and $5,000,00 in Consultants' fees for 
preparation of working drawings and 
specifications for Part II of the proposed 
renovations to the City Hall, as previously 
recommended 92,500,00 

(7) Provision for contingencies 25, 000 , 00 

Total of items (1) to (7) $179,000,00 

Estimated cost of building alterations 

and renovations 497 , 000 , 00 

Total estimated cost $676,000.00 


The Comptroller of Accounts advises that Council has provided 
the funds necessary for the foregoing items, as follows: 

1969 Supplementary Capital Budget Provision $112,000,00 

1970 Supplementary Capital Budget Provision 544,838,00 
Balance of By-law funds for civic 

improvements 1 9, 162 , 00 

$676,000,00 


It is RECOMMENDED that: 

(1) Council be requested to appropriate the funds necessary 
to complete the alterations and renovations and the 
incidental items, as reported above, 

(2) The tender of Allan 8e Viner Construction Ltd, be accepted, 

(3) A contract satisfactory to the Corporation Counsel be 
awarded to Allan &. Viner Construction Ltd., immediately, 
in the amount of their tender plus such other sums as 
may be determined and approved, for work performed by 
their own forces or by sub-contractors, 

(4) The City Building Inspector be authorized to order and 
approve payments to the Management Contractors for work 
performed on the basis of cost-plus, and to approve their 
awarding sub-contracts for the remainder of the work, as 
recommended by the Architects and within the total 
estimated cost set forth above, 

(5) The City Building Inspector be instructed to order the 
Architects to prepare working drawings, specifications 
and estimates with respect to the required alterations 
and renovation of the remainder of the City Hall, as 
recommended in the report of the Board of Administration 
of April 3rd, 1970, and to report on this portion of the 
project, prior to December 1, 1970, 

(6) That the City Treasurer be instructed to return the Bid 
Bonds of the unsuccessful bidders,' 

Your Board recommends that the foregoing recommendations of the 
City Building Inspector be adopted," 

MOVED by Aid. Phillips, 

THAT the foregoing report of the Board of Administration be 

- CARRIED 
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LICENSES AND CLAIMS MATTERS 


RECOMMENDATION 

1. Stores Open on Statutory Holidays 


The Director of Permits and Licenses reports as follows: 

"On Remembrance Day, November 11, 1976, inspections were 
made to determine if any stores were open for business 
in contravention of Section 279A(7) of the Vancouver City 
Charter. It was found that Better Value Furniture, 6464 
Fraser Street, and Lions Furniture Mart, 210 S. W. Marine 
Drive, were open for business. It is our understanding 
that these two stores are operated by Value Industries 
Ltd. and one of the directors is Mr. Arnold Silber. 

Several charges have been laid this year against the 
operators of stores, including Value Industries Ltd., 
which have remained open on Statutory Holidays. As a 
result, these stores remained closed on November 11th 
with the exception of the two named above. Further, when 
it was noticed in the newspaper on November 10th that 
these two stores were advertising they would be open on 
Remembrance Day, Mr. Silber was notified by telephone 
that this would be in contravention of the Vancouver Charter. 

The fines imposed by the Court against stores which were 
found guilty of remaining open on a Statutory Holiday in 
the past ranged from suspended sentences to $35.00. This 
does not constitute sufficient deterrent to induce stores 
to remain closed on Statutory Holidays as they make far more 
profit by remaining open. In fact one establishment 
suggested that a $500.00 per day license fee would be 
satisfactory to them. 

Recommended that the owner/operator of Better Value Furniture 
and Lions Furniture Mart be requested to appear before Council 
to show cause why their business licenses should not be 
suspended in view of continued violations of Section 279A(7) 
of the Vancouver Charter. 

The City Manager RECOMMENDS that the recommendation of the Director 
of Permits and Licenses be approved. 


FOR COUNCIL ACTION SEE PA6E(S) .. 
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(FIRE - 1) 


FIRE AND TRAFFIC MATTERS 


RECOMMENDATION 

1. Christmas Shoppers Bus 


The City Engineer reports as follows : 

"Sears, Woodward's and the Gastown Merchants have requested permission 
to operate a free Christmas shoppers' bus service between Robson, Granville 
and Cordova Streets at Columbia Street using the Granville Mall and three 
existing transit bus stops as indicated on the attached map. 

The proposed 10-minute service will be provided by two diesel 
double-decker buses on a trial basis from December 1, 1976 to January 15, 
1977. Should this service prove to be a success, the applicants would then 
apply to Council for an extension of the period of operation. 

B. C. Hydro is not in favour of the proposed service on the Mall 
nor its use of the regular bus stops as it considers that delays caused by 
the double-deckers would be to the detriment of regular transit passengers . 
The Engineering Department shares B.C. Hydro's concerns as far as use of 
regular bus stops is concerned and, if application of this service is approved, 
would recommend establishment of temporary loading zones. 

According to the Granville Mall By-law, only buses operated by 
B.C. Hydro are permitted on the Mall. Thus, for the operation of these or 
any other type of bus, it would be necessary to amend the existing By-law. 
However, in view of the temporary nature of this application, the double- 
decker buses could be permitted to operate on the Mall by special Council 
permission for the trial period. 

Accordingly, it is RECOMMENDED: 

A. That this temporary bus service be permitted using the 
routing shown on the attached map; 

B. That special permission be given for the use of the Granville 
Mall for the period December 1, 1976 to January 15, 1977." 

The City Manager RECOMMENDS that the foregoing report of the 
City Engineer be approved. 


FOR COL'MCa ACTION SEE ?AGE{Sl^J2l 
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FINANCE MATTERS 

CONSIDERATION 

1. Grant Request - Vancouver Chinatown Lions Club 

The Manager of The Queen Elizabeth Theatre reports as folloMSt 

"On August 25, 26, 27 and 29, 1976, the Vancouver ChinatoiM Uons Club 
sponsored the appearances of the Hong Kong Chinese Opera Coopany* 

During a power switch-over by British Coluonbia Hydro one of the main 
transforaers in The Queen Elizabeth Theatre shorted out causing a 
complete power failure in the Theatre* This made it impossible for the 
performance to be held in the Theatre on the night of August 25, 1976, 
their opening night* Over 1,100 tickets had been sold so the performance 
was moved to the John Oliver Auditorium* This was very costly to the 
Lions Club both in wages, trucking, set<*up and refund of tickets as there 
were not enough seats in the John Oliver Auditorium to accommodate the 
ticket-holders* Buses were rented from Pacific Stage Lines to transport 
the patrons to and from The Queen Elizabeth Theatre and the new location 
at a cost of $925*00* 

Emergent action restored the power supply and the perfomces on August 
26, 27 and 29 were held at the Theatre but again the transportation of 
the props and the re-setting of the Chinese Opera in The Queem Elizabeth 
Theatre was an added eocpense to the Lions Club* 

Clause 5 of the License Agreement reads in part as follows t 
"In the event that the Theatre or any part of it shall be destroyed by 
fire or any other cause - - - the Licensee hereby waives any claim for 
damage or compensation" 

The Lions Club are asking, however, that the City reimburse them for the 
$925*00 paid for the transportation of their audience occasioned by the 
power failure* The request by the Lions Club is a reasonable one*" 

The Comptroller of Budgets advises that this ts, iti effect, a request for a 
grant in the amount of $925-00. tf the request is approved the source of 
funding will be Contingency Reserve." 

The City Manager submits this matter for Council consideration. 


RECOMMENDATION 


2. Queen Elizabeth Theatre Restaurant - Lease 


On December 10, 1974, Council appointed a special committee 
comprised of Aldermen Volrich and Bowers and the City Manager 
to renegotiate a new lease with Adrina Holdings Limited with 
respect to the Queen Elizabeth Theatre Restaurant and Liquor 
Lease. The present lease expires on April 30, 1977, and it 
is proposed that a new committee comprised of Alderman Volrich, 
the City Manager and a representative of the Auditorium Board 
be appointed for purpose of negotiating with Adrina Holdings 
Limited . 

The City Manager RECOMMENDS that the foregoing special com- 
mittee be appointed. 


FOR COUNCIL ACTION SEE PAGE(S)ML 
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PERSONNEL MATTERS 

RECOMMENDATION 

1. Vancouver Citv Hall Choristers - Concert Toiir 
The Director of Personnel Services reports as follows: 

"The Vancouver City Hall Choristers, in a letter to the Mayor and Members of 
Council, dated Noveinber 22nd, 1976, have requested a portion of two working days, 
on Wednesday, December 22nd and Thursday, December 23rd, 1976, to tour and perform 
in local hospitals. In addition they have asked permission to present three 
concerts in the City Hall Rotunda on those days - two on the Wednesday and one on 
the Thvirsday. The Choir members will also be performing in the evening at 
various hospitals and rest homes. Some fifteen members of the Civic staff are 
involved. 

As City Council has approved similar requests from the Vancouver City Hall 
Choristers for the past ten years, I recommend that the members of the Choir be 
granted leave of absence with pay for the necessary portions of Wednesday, 
December 22nd and Thursday, December 23rd, 1976 in order that they may present 
concerts in local hospitals and in the City Hall Rotunda." 

The City Manager RECOMMENDS that the foregoing recommendation of the Director 
of Personnel Services be approved. 


fOk QOUV.QL ACTION SEE PAGE{SlU£L 
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PROPERTY MATTERS 


RECOMMENDATION 

1. McLaren Electric Building, 2151 Burrard Street 
Lease of portion on the second floor 

The Supervisor of Property & Insurance reports as follows: 

"McKay Systems Corporation Ltd. currently lease 7,200 square 
feet more or less on the second floor of the McLaren Electric 
Building, 2151 Burrard Street under the terms of a lease 
dated November 30, 1971, and expiring December 14, 1976. This 
lease contains an option to renew for a further five years. 

Because their improvements will not be amortized for another 
year and because the company is undecided about remaining at 
this location, McKay Systems Corporation Ltd. has requested 
a new lease containing the following terms and conditions : 

(1) Lease term, one year from December 15, 1976. 

(2) Monthly rental to be increased from $2,169.50 per 
month to $2,640.00 per month. 

(3) Tax escalation clause in current lease to be 
eliminated as of January 1, 1977. 

(4) City to be responsible for payment of heat, light and 
taxes . 

(5) Air conditioning system except for 2 special window 
units in the computer room to become the property of 
the City. Lessee to be responsible for maintenance 
costs. 

(7) Lessee to be responsible for internal janitorial service. 

(8) Lease to contain right to renew for further 2h years. 
Lease terms for this renewal to be negotiated. 

It is recommended that the above space be leased to McKay 
Systems Corporation Ltd. under the above terms and conditions 
with a lease drawn to the satisfaction of the Director of 
Legal Services and the Supervisor of Property & Insurance." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Property & Insurance be approved. 


2. Burrard Street Widening - Piirchase of portion of 
propeirbv - 1^93 Burrard Street 

The Supervisor of Property & Insurance reports as follows: 

"Reference is made to the Manager's Report (Fire and Traffic) dated June 
11, 1976 wherein one of the reoonmendationB approved by City Council 
on June 15, 1976 was that the Supervisor of Property & Insurance be 
Instructed to negotiate for property needed for Burrard Straet Vidwalng. 
The owner of Lot I4O, Block 228, D.L. 526, Plan 590» zoned M-1 and btlAg 
1898 Burrard Street ha« agreed to convey the west 7 feet' thereof as .shown 
dn plan marginally numbered LF7991 on th& following terms i 


Cont'd 
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Manager's Report, November 26, 1976 (PROPERTIES - 2) 

Clause #2 Continued; 


(a) Loss of land (81+0 square feet ) $18,1+80.00 

(b) City Engineer to construct 2 concrete sidewalk crossings off 
Burrard Street at no cost to the ovmer. 

It is reconmended that the Supervisor of Property and Insurance be authorized 
to acquire that portion of the above property required for road purposes 
as shown on plan marginally numbered IiF7991 on the foregoing basis 
chargeable to Code # 11+6/5921." 

The City Wfenager RECOMMENDS that the foregoing recommendation of the Supervisor 
of Property & Insurance be approved. 


3. Sale to the Provincial Department of Housing for lease- 
back to the Vancouver Chinatovm Housing Society. 
Situated: South side of Union Street between Campbell 
and Ravmur Avenues 

The Supervisor of Property and Insurance reports as follows: 

"On July 29, 1975, City Council approved the sale of Block 12i+, D.L. l8l and 
2037, Plan I6O6O to the Vancouver Chinatown Housing Society for development 
of Senior Citizen's Housing at a price of $225,000.00. The date of sale 
was to be the date of isstianoe of the development permit or 120 days fTOm 
Coimcil approval, being November 26, 1975- Sale to be on terms of 105^ down, 
which has been made and the balance in three equal installments of 6, 12, and 
18 months after date of sale. Interest to be at the rate of 10^. 

The Society have had considerable difficulty in resolving their financing 
arrangements with the senior levels of Government and consequently City 
Council extended the sale date three times as follows: 

1. from Nov. 26, 1975 to March 3I, 1976 at Council of Dec. I6, 1975. 

2. from March 31, 1976 to June 30, 1976 at Coimcil of March 23, I976. 

3. from J\me 30, 1976 to September 30, I976 at Cotincil of June 29, 1976. 

The Provincial Department of Housing, through Dunhill Development Corporation, 
applied to purchase this site for lease-baok to the Society for use as a 
Senior Citizen's project. This arrangement was most acceptable to both the 
Provincial Department of Housing and the Society as it was to assist the 
Society in obtaining their financing. 

Dunhill Development indicated they accepted the same terms of sale as approved 
to the Society, however, they preferred to pay cash and expected their Treasury 
Board approval and approval of final plans from C.M.H.C. by October 29, 1976. 
Subsequently, on October 19, 1976, City Council rescinded the sale to the 
Vancouver Chinatown Housing Society and approved the sale to the Provincial 
Department of Housing for lease-back to the Society for a Senior Citizen's 
project. The date of sale was also extended for the fourth time, from September 
30 to November 1, 1976 with the account to be paid in cash within li+ days. 
Any principal amount outstanding after that date was subject to interest at ll^^. 

Dunhill Development Corporation have advised verbally that the purchase funds 
are now available and will be turned over to the City once they have received 
notification from the Society that it agrees with the terms of the sale to 
the Government. 


Cont'd 


Manager's Report, November 26, I976 (PROPERTIES - 3) 


Clause #3 Continued: 


By simultaneous letters dated November iS, 1976, to the Property & Insurance 
Office and Alderman Harcourt and Alderman Volrich, the Chairman of the 
Vancouver Housing Society has requested that the date of the sale of this 
property to the Provincial Government be extended to December iS, 1976. This 
would enable the Society and the Provincial Gfovemment to come to terms on the 
fomof lease as required for this project. A confiming letter of request 
for this extension has not been received from the Provincial Department of 
Housing, however, Dunhill Corporation have given a verbal confirmation. 

It is recommended that the date of the sale of Block 12l+, D.L. I8I and 2037 
to the Provincial Government for lease to the Vancouver Chinatown Housing 
Society be extended from November 1, 1976 to December l5, 1976, subject to the 
same terms and conditions as set out in the approval of October 19, 1976, and 
subject to receipt from the Provincial Government's representative of con- 
currence with the request." 

The City Manager EECOMMMDS that the foregoing recommendation of the Supervisor of 
Property and Insurance be approved. 


FOR COUr?CIL ACTION SEE PAGE(S) 


MANAGER'S REPORT 


November 16/ 1976 

TO: Vancouver City Coiincil 

SUBJECT: Time Lost on False Creek Project Through 
Construction Industry Strike/Lockout 

CLASSIFICATION: CONSIDERATION 

The Development Consultant reports as follows: ~ 

Purpose 

The purpose of this report is to recommend an extension of the date 
of commencement of rent on the residential ground leases in Phase 1, 
Area 6, False Creek because of the time lost through the construction 
industry strike/lockout this svimmer. 

Construction Industry Strike/Lockout 

The building components in Phase 1, Area 6, False Creek have been de- 
layed three months this s\immer because of the two work stoppages. 

On June 22, 1976, the cement masons went on strike and put up picket 
lines which were joined by the carpenters' union on June 29, 1976. 
On June 30, 1976, the construction industry locked out all construc- 
tion workmen across the province. The lockout was lifted on August 
4, 1976, but the cement masons put up a picket line at False Creek 
on August 5, 1976 and work was not able to resiame until August 9, 1976. 
On August 19, 1976, the pliambers' union pulled off workmen from selec- 
ted mechanical contractors including some at False Creek. The situa- 
tion got worse and finally the construction industry locked out the 
whole construction work force a second time on September 3, 1976. This 
lockout was lifted on September 27, 1976 when work was able to be re- 
siimed. 

In addition, a few days production time was lost prior to each of the 
work stoppages and after each one, it took about a week to assemble 
the labour force to collect and hire tools and equipment and to get 
back into normal production. 

The result was approximately three months delay in the building com- 
ponents in Phase 1. 

Residential Components 

The residential projects herein referred to are all the residential 
lots in both the eastern and western neighbourhoods, and are known 
as Lots 1, 2, 3, 4, 5, 7, 8, 9, 10, 24, 25, 26, 27 and 29, False Creek 
Plan 16003. 

The date of commencement of ground rent for residential components 
was set at July 1, 1976. Although this date was considered by many 
to be optimistic, it was set to provide an incentive for early com- 
pletion. The date did not provide for a work stoppage. 

Even without a work stoppage, none of the sponsors could have made this 
date. Had the duration of work stoppage been forecast, the dates for 
all leases would have been three months later. 

Because of the work stoppage, all projects, with the possible excep- 
tion of Lot 7 (market residential project facing Leg-in-Boot Square 
in the eastern neighbourhood) are going to be at least three months 
later than expected. 
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With respect to Lot 1 , the Development Permit has not yet been issued, 
but was applied for first on 2 September, 1975, and then because of 
difficulties was re-applied for on 17 May, 1976 and again on 8 July, 
1976. If the work stoppage had not occurred, the pressure would have 
been stronger for early approval of the Development Permit. In any 
event, the original intention was that ground rents would not start 
until occupancy. 

The start of construction on Lot 5 (market project in the eastern 
neighbourhood) and Lot 25 (market project in the western neighbour- 
hood) was delayed because of the ground lease and other matters, but 
the Development Permits were issued on 16 December, 1975 and 25 May, 
1976 respectively, and construction could have started earlier had 
it not been for the work- stoppage . 

It is proposed that the date of commencement of ground rent, and of 
property taxes, be delayed three months on all the residential pro- 
jects, and the terms of the leases be adjusted to run for sixty years 
from the new commencement date. 

Controlled Leasehold Condominiums 

The two Controlled Leasehold Condominiiams , University Non-Profit 
Building Society and Creek Village Building Co-operative Associa- 
tion, have in their ground leases, a clause restricting their right 
of assignment and sub-lease (i.e. sale of improvements) until March 
31, 1977. 

It is proposed that this restriction be extended for six months to 
Sept. 30, 1977. 

Commercial Components 

The dates of commencement of ground rent for the commercial compon- 
ents are with one exception different from the residential components, 
because of a later start of construction, and market considerations. 

There are only two commercial components whose dates of commencement 
of ground rent and taxes justify adjustment, these being in the eas- 
tern neighbourhood, on the ground level of the predominantly residen- 
tial developments on Lots 1 and 2. The first commences 1st July, 
1976 and the second, 1st September, 1976. Both have been delayed 
by the shut-down. 

It is proposed that the date of commencement of ground rent and taxes 
for Lots 1 and 2 be changed for their commercial components from 1st 
July, 1976 and 1st September, 1976 respectively to 1st October, 1976. 

Previous Resolutions 

Council did agree in June and in August, 1976 to certain deferrals 
of both rental payments and amounts in lieu of taxes, and to a waiver 
of payment of rent and taxes for three of the market residential fSaro- 
perties, but not a change in the expiry date of the leases. 

If Council approves the recommendations of this report, it is recom- 
mended that these deferrals and waivers remain, except that the dates 
would be delayed a further three months, and the expiry date extended 
three months. 


Cont • d 


The actions taken previously by Council relative to the subject pro- 
perties are listed for the information of Council^ as follows: 

A. Deferrals 

(1) On June 15^ 1976 Council deferred the rental payments for 
up to six months commencing July 1^ 1976 relative to Lot 8 
and 27 on the understanding that the deferred monies will 
be recovered over the term of the lease. 

(2) On August 10^ 1976 Council deferred the amount in lieu of 
taxes on Lots 1^ 2, 3, 4, 10, 24, 26 and 29 until substan- 
tial occupancy of the properties with payment of the accu- 
mulated deferred taxes to be made on that date and that 
the interest charges on the deferred taxes be waived. 

B. Waivers 

(1) On August 31/ 1976 Council waived the payment of rent and 
taxes on Lot 5 until the earlier of the date of execution 
of the lease or September 15 ^ 1976 and waived the payment 
of rent and taxes on Lots 7 and 25 until the earlier of 
the execution of the leases or October 15 ^ 1976. 

Ground Leases - Summary 

When we first discussed the proposals for the Phase 1 development^ we 
encountered resistance from sponsors/ architects^ developers and in- 
vestors because of the unusual risks and uncertainties they believed 
they would face arising out of the innovative design^ income mix, 
and land-lease policy. 

This was overcome in part by our statements that sponsors would not 
have to put money 'up-front' for land/ and that ground rents would 
not commence until substantial completion or occupancy. 

The following recommendations go part way toward meeting this ori- 
ginal objective. 


Recommendations 

It is RECOMMENDED that: 

A. The date for the commencement of rent and amounts in lieu of 
property taxes for all residential components in Phase 1/ Area 
6/ False Creek (Lots 1-5/ 7-10/ 24-27 and 29/ False Creek 
Plan 16003) be delayed three months and the term of the lease 
be adjusted to run for sixty years from October 1/ 1976. 

B. The date for the commencement of rent for Lots 1 and 2 (in the 
first enclave next to the Heather Civic Marina) be changed for 
the commercial components of the two developments from Ju ly 1 
and September 1 respectively to October 1/ 1976.' 


C. The previous waiver of rent for the residential components and taxes of 
Lot 5 (two and one-half months from July 1, 1976) and Lots 
7 and 25 (three and one-half months from July 1/ 1976) be 
amended to run from October 1, 1976. 


Cont'd 


Regular Council, October 6, 1970 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 
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G. Shops Closing By-law: Petition 
from Barber Shop Operators 


MOVED by Aid. Sweeney, 

THAT Board of Administration report dated October 2, 1970, 
be considered later this day when dealing with the same subject 
matter under 'Motions', (see pages 19 and 20) 

- CARRIED 

H . Control of Roof Signs 

The Board of Administration, under date of October 2, 1970, 
submitted the following report for the Council's consideration: 

"Your Board submits the report of the Director of Planning 
dated October 1, 1970 respecting the control of roof signs. 

City Council, on August 27, 1970, at a Public Hearing con- 
sidered the matter of a proposed amendment to the Zoning 
and Development Bylaw No. 3575 which, if enacted , would have 
prohibited the erection of any further roof signs in the 
City. It was resolved, among other things: 

'That the sign industry be requested to supply to the 
Vancouver City Council within 30 days, through the 
Board of Administration, the sign industry's 
recommendations on the proposed amendments to the 
Zoning and Development Bylaw dealing with sign control,' 

The Director of Planning, in his report, reviews the brief 
submitted by the Sign Industry and suggests that Council may 
wish to take one of the following courses of action: 

(a) City Council could enact the proposed amendment to the 
Zoning and Development Bylaw, as presented to Public 
Hearing, with the modification as mentioned in the 
attached report regarding parapet walls. This, if enacted 
would prohibit any further new roof signs in the City 

but existing roof signs would remain as non-conforming 
uses, unless City Council were successful in obtaining 
enabling powers to require the removal of same by way 
of City Charter amendment. 

(b) City Council could enact a similar amendment as above to 
the Zoning and Development Bylaw (with the modifications 
mentioned previously) but to apply only to certain areas 
within the City, e.g. the C-2 and C-3 Commercial Districts. 
Roof signs would then still be permitted in other 
Districts as now. 

(c) City Council could accede to the Sign Industry's request 
and instruct the appropriate City officials to consult 
with the Industry and formulate a completely new Sign 
Bylaw and set the priority for this work. 

(d) Since the Sign Industry has not had the opportunity of 
seeing this report, City Council may wish to lay the matter 
over for one week in order to give the Sign Industry an 
opportunity to present their own brief to Council. 

Your Board submits the report of the Director of Planning to 
Council for consideration." 

(copy of report of the Director of Planning dated 
October 1, 1970, is on file in City Clerk's Office). 


cont 'd , 
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D. The previous deferral of rental payments for Lots 8 and 27 
(the two Controlled Leasehold Condominium projects) for the 

period of up to six months from July 1, 1976 be changed to 
a period of up to six months from October 1, 1976. 

E. The period during which the assignments and subleases are res- 
tricted under the terms of the leases for Lots 27 and 8 False 
Creek Plan 16003 (the two Controlled Leasehold Condominium 
projects) be extended from March 31 to Sept. 30, 1977. 

F. Payments already received for rental interest and taxes 
(excluding the initial $1 payments) be applied against the 
October to December rentals and taxes with any balance being 
credited against subsequent rental charges, it being under- 
stood that no interest will be paid by the City on amounts to 
the credit of the lessees. 

G. 'The Director of Legal Services be instructed to amend the grovmd 
leases covering Lots 1-5, 7-10, 24-27 and 29 to reflect the 
changes contained in recommendations 1 to 5 inclusive. 


The City Manager submits the foregoinq report of the Develonment 
Consultant for CONSIDERATION. 


FOR COUNCIL ACTION SEE PAGE(S) ..^S. 
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MANAGER'S REPORT 

November 24, 1976 

TO: The Vancouver City Council 

SUBJECT: Charter Amendments 

CLASSIFICATION: Information 

The Director of Legal Services reports as follows : 

"For Council's information, I am submitting the final draft 
of the Bill to Amend the Vancouver Charter, which embodies 
earlier instructions of Council." 

The City Manager submits the foregoing report of the Director of 
Legal Services for the INFORMATION of Council. 


FOR COUNCIL ACTION SEE PAGE(S) Jlf^P 


MANAGER'S REP ORT 
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November 25, 1976 


TO: 


Vancouver City Council 


SUBJECT: 


Occupancy of Controlled Leasehold Condominium and 
Market Condominiums, Phase 1, Area 6, False Creek 


CLASSIFICATION: RECOMMENDATION 

The Development consultant. Director of Finance and Director 
of Legal Services report as follows: 

"The ground leases between the City and University Non-Prof it 
Building Society covering Lot 27, False Creek, and between 
the City and Frank Stanzl Construction Ltd. covering Lot 9, 
False Creek, provide for the subdivision of the lands into 
strata lots by the deposit of a leasehold strata plan in the 
Vancouver Land Registry Office. The deposit in the Vancouver 
Land Registry Office serves to convert the ground leases into 
individual leases. 

These ground leases provide that prior to the deposit of the 
leasehold strata plans the lessees cannot sublet the premises 
without first receiving the consent in writing of the City. 
With respect to the University Non-Prof it Building Society, 
the ground lease describes income and family qualifications 
which must be met by prospective sub-lessees and purchasers. 

The University Non-Profit Building Society and Frank Stanzl 
Construction Ltd. are now in the final stages of preparation 
of their leasehold strata plans but deposit of such plans 
will not take place for some time yet. 

Certain individuals who are purchasing strata lots in the 
University Non-Profit Building Society's project were led 
to believe that they could have occupancy by the end of 
November and have made arrangements to move. Seaton, 
Promislow and Co., solicitors for the University Non-Profit 
Building Society, have written to the City requesting author- 
ity from Council authorizing the Society to sublet the dwel- 
ling units to the proposed purchasers immediately. In" the 
circumstances it has been necessary to permit occupation of 
the premises by such individuals. 

Russell and DuMoulin, solicitors for Frank Stanzl Construction 
Ltd., advise that the Company wishes to permit some of the 
purchasers of its strata lots to take possession now that its 
buildings are substantially completed. Such possession is 
requested at an early date. 


Recommendations 

It is recommended that: 

(1) Consent be given to University Non-Profit Building Society 
to sublet the dwelling units in its buildings to those 
persons proposing to purchase the same prior to the de- 
posit of its leasehold strata plan provided that such 
persons have the income and family qualifications required 
by the ground lease between the City and the Society cov- 
ering Lot 27, False Creek. 

(2) Consent be given to Frank Stanzl Construction Ltd. to 
sxiblet the dwelling units in its buildings to those 
persons proposing to purchase the same prior to the 
deposit of the leasehold strata plan required by the 
ground lease between the City and the Company covering 
Lot 9, False Creek." 


The City Manager RECOMMENDS that the foregoing recommendations 
of the Development Consultant, Director of Finance and Director 
of Legal Services be approved . , /^n^ 


FOR COUNCIL ACTION SEE PA6E{S) ... 



REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


NOVEMBER iS, 1976 


A meeting of the Standing Committee of Council on Planning 
and Development was held in the Hastings Mill Musem, 1575 Alma 
St., on Thursday, November iS, 1976 at approximately 3.30 p.m. 


PRESENT : Alderman Kennedy, Chairman 

Alderman Bird 
Alderman Harcourt 

ALSO PRESENT: Alderman Boyce 

Alderman Marzari 
Alderman-Elect Ford 

CLERK TO THE 

COMMITTEE : M.L. Cross 


The following persons were present for the first three items 
relating to Heritage matters: 

Mrs. J. Fleming, Chairman, Vancouver Heritage Advisory 

Committee 

Mr. R.J. Spaxman, Director of Planning 

Mr. C. Fleming, Director of Legal Services 

Mr. A.D. Geach, Assistant Director, Special Services, 

Planning Department 
Mrs. N. Oliver, Heritage Planner 
Mr. P. Leckie, Director of Finance 
Mrs. P. Wolfe, Finance Department 

Alderman Harcourt, Council's appointee to the Vancouver * 
Heritage Advisory Committee, in reply to a statement that heritage 
matters seem to be unduly prolonged, noted that the Heritage 
Committee should tighten up its schedule and present a 1977 work 
programme before the end of the year. As Coimcil feels they are 
being asked to look at buildings that they don't feel should be 
considered, perhaps the criteria that the Heritage Committee is 
using should be re-examined. 

A discussion on compensation followed. Mr. Fleming advised 
that the Vancouver Charter states that there is no provision for 
compensation to owners of designated heritage structures. Mrs. 
Fleming advised that the Heritage Committee has formed a sub- 
committee to look at alternative means of compensation and will 
be requesting the incoming Council to allow them to present their 
findings. 

Mr. Leckie noted that staff are also working on this and 
the Heritage Committee will want to comment on the staff report. 



Cont ' d 


Report to Council 

Standing Committee of Council 
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INFORMATION 

1. Buildings of Heritage Merit in the Kitsilano 
Apartment Area 

The Committee considered a report dated October 21, 1976 
(on file in the City Clerk's office) which the City Manager submit- 
ted for Information. 

In the report the Director of Planning noted that on May 6, 
1975 when considering the Kitsilano Apartment Area Plan, City 
Council endorsed certain policies in principle to enable staff to 
hold discussions with other organizations. One of the policies. 
Policy #4, reads as follows: 

"The City Planning Department's Heritage Group and 
Heritage Advisory Committee be requested to examine 
buildings or groups of buildings to determine if any 
merit designation for heritage reasons." 

Planning Department staff and a Sub-Committee of the Vancouver 
Heritage Advisory Committee have studied the history and architec- 
tioral backgroimd of buildings in the Kitsilano Apartment Area 
and have listed buildings in the "A", "B" and "C" designation 
categories for the consideration of the Heritage Committee. Rather 
than look at possible designations in the ' Apartment Area in isolation, 
the Heritage Committee will consider these designations in early 
I97S when they will be considering possible designations of various 
buildings in the entire Kitsilano area. Ms. Oliver stated that 
the Committee may look at the "A" buildings in 1977. 

The Committee 

RESOLVED: 

THAT the report of the City Manager dated 
October 21, 1976 be received. 


2. Heritage Buildings and Non-Conforming Uses 

The Committee considered a report dated September 2S, 1976 
(on file in the City Clerk's office) which the City Manager sub- 
mitted for Information. 

In the report the Director of Planning and Director of Legal 
Services note that on November iS, 1975 Council approved the 
following recommendation: 

■THAT the Director of Planning and the Director 
of Legal Services report on the possibility of 
relaxing the regulations concerning no n- conforming 
uses in buildings designated as Heritage Structures." 

The report points out that of the 34 designated heritage 
buildings only four are no n- conforming as to use but several are 
no n- conforming in terms of regulations. 


Cont'd 
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Clauge #2 continued ; 


The Board of Variance has the authority to relax provisions 
relating to non-conformity of use and the Director of Planning 
may relax provisions of the regulations. It appears that the 
relaxation provisions are adequate and that no changes are 
necessary at this time. 

RESOLVED ; 

THAT the report of the City Manager dated 
September 28, 1976 be received. 


3. Heritage Matters: Transfer of Development Rights 
& Facade Easements 

The Committee considered a report dated October 7, 1976 which 
the City Manager submitted for Information. 

In the report the Director of Planning noted that on November 
18, 1975 Council approved the following: 

"C. THAT the Director of Planning, with the advice of 

the Director of Finance, explore the acquisition and 
maintenance costs which the City would incur if the 
power to secure easements or other legal rights to 
facades of designated heritage buildings was obtained. 

D. THAT the Director of Planning and Director of Legal 
Services, in consultation with other civic officials, 
explore the means to assist property owners wishing 
to preserve a historic building whereby zones for 
the transfer of development rights to a specific 
property could be established and to obtain the 
necessary Charter amendment to enable the City to 
transfer development rights in areas." 

Staff in the various Departments concerned are preparing a 
report on the above. 


RESOLVED : 

THAT the report of the City Manager dated 
October 7» 1976 be received. 


4. Preservation of View Lines in One-Family Areas 

The Committee considered a memorandum dated September 22, 
1976 (copy circulated) from the Director of Planning to Alderman 
Harcourt . 

Alderman Harcourt advised that he had requested the Director 
of Planning 's comments as he felt the question of preserving view 
lines should be considered in conjunction with the study of the 
form of single-family dwellings. 


Cont ' d 
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Clause #4 continued ; 


Mr. Spaxman suggested two methods: 

- through the local area planning programmes, people 
in the neighbourhood involved could determine which 
views were important and attempt to protect them. 

- through the permit process by zoning controls con- 
taining urban design guidelines. 


The Committee 


RESOLVED; 


THAT the Director of Planning, at the time the 
1977 Departmental Work Programme is presented, 
report on a study to be undertaken to preserve 
view lines in single family areas. 


The meeting adjourned at 4.20 p.m. 


TOR COUNCil ACTION SEE PA6E(S) ..ffi, 


CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, December 7, 1976, in the Council Chamber, 
Third Floor City Hall, commencing at 2:00 P.M. 


PRESENT: Mayor Phillips 

Aldermen Bird, Boyce, Cowie , Harcourt, 
Kennedy, Marzari, Rankin, 
and Volrich. 

ABSENT : Alderman Sweeney (111) 


CLERK TO THE COUNCIL: D.H. Little. 


PRAYER 

The proceedings in the Council Chamber were opened with prayer, 
offered by Father Demetrios Partsafas of St. George's Greek 
Orthodox Church, Vancouver. 


A CKNOWLEDGMENT 

The Mayor acknowledged the presence in the council Chamber 
of Grade 8 Social Studies Students from University Hill School, 
Vancouver, under the direction of their teacher, Mr. Bob Pollard, 
Grade 2 students from Maple Grovo School, under the direction of 
their teacher. Miss Arch-^rj and certain other special visitors. 


'IN CAMERA' MEETING 

The Council was advised that there were matters to be 
considered 'in Camera' later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Boyce 
SECONDED by Aid. Cowie 

THAT the minutes of the Special Council Meeting (Public 
Hearing) of November 25, 1976, and the minutes of the Regular 
Council Meeting of November 30, 1976, with the exception of the 
'In Camera' portion, be adopted. 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Bird 
SECONDED by Aid. Harcourt 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 


- CARRIED UNANIMOUSLY 


Regular Council, December 7, 1976. .... 

UNFINISHED BUSINESS, MANAGER'S REPORT 
AND DELEGATIONS 

1 . Heritage Designations 

At a special meeting held on November 9, 1976, to consider 
designation of several buildings. Council deferred consideration 
of two of these buildings recommended by the Heritage Advisory 
Committee, to allow the interested parties an opportunity to 
appear before Council. 

(a ) Watson House, 909 Thurlow Street 

Mr. R. Baker, solicitor, on behalf of the owners of the 
Watson House at 909 Thurlow Street, spoke against desig- 
nation of the building and provided information on the 
renovations done by the owners. He stated that, in his 
opinion, the building was not suitable for designation. 

A representative of the Planning Department and a member 
of the Heritage Committee spoke in support of the 
Committee's recommendation. 

MOVED by Aid. Boyce 

THAT the building known as Watson House at 909 Thurlow Street 
be designated an 'A' category heritage building. 

- LOST NOT HAVING THE 
REQUIRED MAJORITY 

(Aid. Bird, Kennedy, Volrich and the Mayor opposed) 

(b) Ukrainian Greek Orthodox Church 

Mr. R. Talik, on behalf of the Ukrainian Greek Orthodox Church 
addressed the Council and filed a letter opposing the desig- 
nation of the Church. 

MOVED by Aid. Cowie 

THAT the Ukrainian Greek Orthodox Church at 154 East 10th 
Avenue be designated an 'A' category heritage building, and the 
Director of Legal Services prepare and submit to Council the 
necessary By-law to so designate. 

- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 


2 


2 . Stores Open on Statutory Holidays 

City Council, on November 30, 1976, when considering a 
Manager's report dated November 26, 1976, with respect to stores 
open on statutory holidays, resolved that the owner/operators of 
the two stores in question be requested to appear before Council 
to show cause why their business licenses should not be suspended. 

Mr. P.W. Butler, solicitor, on behalf of Better Value Furniture 
and Lions Furniture Mart, referred to a letter sent previously to 
Alderman Volrich in which he gave assurance that on future Remembrance 
Days the stores will remain closed. Mr. Butler also referred to 
newspaper advertisements which indicated stores other than his 
clients were also open on Remembrance Day. 


Cont ' d . 
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UNFINISHED BUSINESS, MANAGER'S REPORT 
AND DELEGATIONS (Cont'd) 

Stores Open on Statutory Holidays (Cont'd) 

MOVED by Aid. Rankin 

THAT the business licenses for Better Value Furniture and 
Lions Furniture Mart be suspended for one week from December 8, 
1976 to December 14, 1976, inclusive. 

- LOST 

(Aid. Bird, Boyce , Cowie , Kennedy and the Mayor opposed) 

MOVED by Aid. Marzari 

THAT the Director of Legal Services be instructed to take 
legal action against stores which contravened the Vancouver City 
Charter by remaining open on Remembrance Day this year. 

- CARRIED UNANIMOUSLY 


B. 1222 Hamilton Street - Development 
Permit Application #75167 

Council, at its 'in Camera' meeting on November 30, 1976, 
when considering a Development Permit Application for 1222 Hamilton 
Street, directed that the individuals concerned be given an opport- 
unity to appear before today's meeting of Council. 

Mr. F. Kranz, owner of the building, addressed the Council 
and objected to statements^ ma'de'^^inTTITe^ Manager ' s r^eport dated""^ 
November 24, 1976. 

Council noted a letter from Mr. G. Husband, the applicant, 
dated December 6, 1976, in which Mr. Husband requested that the 
matter be deferred to give him an opportunity of discussing it 
further with his associates and lawyers. 

MOVED by Aid. Kennedy 

THAT, as requested by the applicant, this matter be deferred. 

- CARRIED UNANIMOUSLY 


COMMUNICATIONS OR PETITIONS 

1 . Jericho Hangars 

Council noted a letter from Mr. Richard W. Seaton, representing 
Friends of the Forum, requesting to appear as a delegation regarding 
the Jericho Hangars and also requesting that there be a moratorium 
on destruction of the remaining major buildings at Jericho, pending 
certain clarification relating to the National Building Code. 

MOVED by Aid. Rankin 

THAT the delegation request be granted and arrangements be made 
for the incoming Council to hear the group. 

- CARRIED 

(Aid. Bird, Cowie, Marzari and the Mayor opposed) 
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Control of Roof Signs (cont'd) 

MOVED by Aid. Rankin, 

THAT the report of the Board of Administration dated October 2, 
1970, regarding control of roof signs, be tabled and in the mean- 
time the Corporation Counsel be requested to prepare an amendment 
to the Zoning and Development By-law, in accordance with the 
Council's resolution with a modification in respect to parapet walls 
and such amendment be submitted to the Council; in the meantime 
copies of the draft By-law be sent to the sign industry and they be 
advised they may make representations with regard to the By-law if 
they so wish. 

- CARRIED 
(rescinded October 8, 

1970) 

I. Roof Sign Applications: Not in 

Conformity with Proposed Amendment 

The Board of Administration, under date of October 2, 1970 
submitted the following report: 

"The Director of Planning reports as follows: 

'A separate Board of Administration report to City Council 
dated October 2, 1970, deals with the submission by the 
Illuminated Sign Manufacturing Association regarding the 
prohibition of roof signs as at present being considered by 
City Council. 

This report deals with three sign applications as received 
and not in conformity with the proposed amendment. 

When at a Public Hearing on August 27, 1970, City Council 
were considering the application to amend the Zoning and 
Development By-law with respect to roof signs; Council 
instructed that those applications for signs as were being 
withheld were to be granted by the Director of Planning 
except for such signs as the Director of Planning considered 
unsuitable which were to be reported to Council, 

All except three applications were subsequently approved 
either as initially submitted or following changes made as a 
result of discussions with the Planning Department. The 
remaining three applications have not been approved as being 
considered unsuitable. 

Since the Public Hearing on August 27, 1970, there have been 
received three further sign applications not in conformity 
with the proposed amendment. Details of these applications 
are : 

1. Sign application filed by Diamond Neon (Manufacturing) 
Ltd. on September 8, 1970, to erect a projecting sign at 
1110 Robson Street being located in a C-3 Commercial 
District . 

This sign would not comply with proposed By-law amendment 
in that the roof support beam would project 26" above the 
roof of the building rather than the required 12" (the 
building has no parapet) . The message portion of the 
projecting sign would also be 4' 10" (approximately) 
above the building roof line rather than the required 12". 

2, Sign application filed by Neon Products of Canada Ltd. on 
September 16, 1970, to carry out changes to an existing 
Air Canada roof sign at 650 Burrard Street being located 
in a CM-2 Commercial District. 


cent 'd . . , . 
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CITY MANAGER'S AND OTHER REPORTS 

A. r^ANAGER'S GENERAL REPORT 
DECEMBER 3, 1976 

Works & Utility Matters 
(December 3, 1976) 

The Council considered this report which contains five 
clauses identified as follows: 

CI. 1: 1976 Bus Shelters Program 

CI. 2: Reallocation of Sewers Capital Funds 

CI. 3: Rental of Festoon Lights to 1976 Christmas 

Carol Ship Committee 
CI. 4: Local Improvement for Street Lighting - 

Alma Street (Schedule 439, Item 9) Letter 

from Mrs. Miriam A. Chamberlain 
CI. 5: Vancouver City Engineering Department - 

Involvement on Granville Island 

Clauses 1 and 2 . 

MOVED by Aid. Volrich 

THAT the recommendations of the City Manager, as contained in 
clauses 1 and 2 of this report, be approved. 

- CARRIED UNANIMOUSLY 

Rental of Festoon Lights to 1976 
Christmas Carol Ship Committee 
(Clause 3) 

MOVED by Aid. Bird 

THAT the recommendations of the City Engineer, as contained 
in this report be approved and an amount of up to $600.00 for the 
rental of 2 500 ft. of Festoon Lights to the 1976 Christmas Carol 
Ship Committee, be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY. 

Local Improvement for Street Lighting - 
Alma Street (Schedule 439, Item 9) 
letter of Mrs Miriam A. Chamberlain. 
(Clause 4) 

MOVED by Aid. Marzari 

THAT the project, as described in this clause^ not proceed 
and, therefore, that part of the motion relating to the item, 
riassed by the Special Council on October 21, 1976, be rescinded. 

- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 

Vancouver City Engineering Department 
involvement on Granville Island 
(Clause 5) 

MOVED by Aid. Volrich 

THAT the recommendation of the City Manager, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Building and Planning Matters 
(December 3, 1976) 


Upgrading of Oppenheimer Park 
(Clause 1) 

MOVED by Aid. Volrich 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 


Licenses and Claims Matters 
(December 3, 1976) 


December 29, 1976 - Store 
Opening until 9:00 P.M. 
(Clause 1) 

MOVED by Aid. Kennedy 

THAT the Shops Closing By-law be amended for 1976 only, 
whereby stores will remain open until 9:00 p.m. on Wednesday, 
December 29, 1976, and close at 6:00 p.m. on Friday, December 
31, 19 76, it being understood that the by-law already provides 
for Thursday evening opening. 

- CARRIED 

(Aid. Rankin opposed) 

Finance Matters 
(December 3, 1976) 

The Council considered this report which contains three 
clauses identified as follows: 

Cl. 1: Fire Department - Apparatus Replacement 
Program 

Cl. 2: Investment Matters (Various Funds), 

October, 1976 
Cl. 3: False Creek Interim Financing Reserve 

Fire Department - Apparatus 
Replacement Program. 
(Clause 1) 

MOVED by Aid. Bird 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 

Clauses 2 and 3 . 

MOVED by Aid. Volrich 

THAT the recommendations of the City Manager, as contained 
in clauses 2 and 3, be approved. 

- CARRIED UNANIMOUSLY 
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Property Matters 
(December 3, 1976) 

The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Leasing of City-owned Lots on the W/S of 

1100 Block Mclean to Vancouver School Board 

CI. 2: Provincial Government Extension Request - 

Option to Repurchase Agreement - N/S Keefer 
between Heatley and Hawks (Strathcona Area) 

CI. 3: Expropriation for Knight Street Widening - 
West 7' of 4270 Knight Street 


Clauses 1, 2 and 3. 

MOVED by Aid. Bird 

THAT the recommendations of the City Manager, as contained in 
clauses 1, 2, and 3, be approved. 

- CARRIED UNANIMOUSLY 


B . Development Permit Application - 
1222 Hamilton Street^ 


For Council action on this report see page 3 . 


C. Design and Cost Estimates - 

Shaughnessy, Gladstone & Elliott 
Street-End Mini-Parks . 


MOVED by Aid. Cowie , 

THAT the recommendation of the City Manager, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 

The Council recessed at 3.50 p.m., and following 
an 'In Camera' meeting in Committee Room #S, 
reconvened in the Council Chamber at 4.15 p.m., 
with Mayor Phillips in the Chair and the same 
Members present. 


D. Cedar Cottage, Kitsilano and 
Mount Pleasant N.I. P., Budget 
and Staff Alterations . 


MOVED by Aid. Rankin 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 

At this point in the proceedings. Mayor Phillips 
left the meeting and Deputy Mayor, Alderman Marzari 
assumed the Chair. 
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STANDING COMMITTEES & OTHER REPORTS 

I. Report of Standing Committee 
on Mousing and Environment, 
November 25, 1976 

The Council considered this report which contains eight 
clauses identified as follows: 

Cl. 1: Fire Alarm Upgrading Order - 176 5 West 8th Avenue 
CI. 2: Progress Report on Enforcement of Lodging House 

By-law (The Royal Rooms, Wicklow Hotel, Ohio 

Rooms ) 

Cl. 3: 1168 East Hastings Street - Standards of 

Maintenance By-law 
Cl. 4: Closure of Cordova Rooms, 56 East Cordova 
Cl. 5: Hotel Metropole, 320 Abbott Street - Citizens' 

Complaint re Noise 
Cl. 6: Clarification of Recommendations to City Council 

re Fire By-law Amendments 
Cl. 7: Equitable Distribution of Renovation Costs to 

Apartment Buildings - Fire By-law 
Cl. 8: Chairman's Progress Report 

Clauses 1-8 inclusive 

MOVED by Aid. Harcourt 

THAT clauses 1, 2, 3, 4, 6, 7 and 8 be received for information, 
and the recommendation of the Committee, as contained in clause 5 
be approved. 

- CARRIED UNANIMOUSLY 


city Auto Towing Contract 

At this point in the proceedings the Deputy Mayor referred to 
a letter received today from Unitow Services Ltd., concerning the 
City's Towing Contract. The Company is requesting the City to 
reconsider the contract and award it to Unitow. 

MOVED by Aid. Boyce 

THAT the letter from Unitow Services Ltd., be referred to the 
next meeting of the Vehicles for Hire Board scheduled for 
December 15, 1976. 

- CARRIED UNANIMOUSLY 


II. Report of Standing Committee 
on Finance & Administration, 
November 25, 1976 

The Council considered this report which contains two 
clauses identified as follows: 

Cl. 1: Good Stuff Games - Grant Request 
Cl. 2: Vancouver Bach Choir - Grant Request 

Clauses 1 and 2 . 

MOVED by Aid. Volrich 

THAT clause 1 be received for information, and the recommend- 
ation of the Committee, as contained in clause 2, be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 


Regular Council, December 7, 1976 


STANDING COMMITTEES & OTHER REPORTS (Cont'd) 

III. Report of Standing Committee 
on Planning and Development, 
November 25, 19 76 


The Council considered this report which contains nine 
clauses identified as follows: 


CI. 

1: 

Status of Rezoning Applications 

CI. 

2 : 

Status Report on Major Development Proposals 

CI. 

3: 

Formation and Recognition of Champlain Heights 



Planning Advisory Committee 

CI. 

4: 

D.P.A. - 1661 Whyte Avenue - Kitsilano Coast 



Guard Base 

CI. 

5: 

D.P.A. - Airwest Airlines - North Foot of Jervis 

CI. 

6 : 

D.P.A. - Ministry of Transport - Flight Control 



Tower - 200 Granville Street 

CI. 

7: 

Point Grey Road Property Acquisition and 



Development Issues 

CI. 

8: 

Downtown Eastside N.I. P. - 1977 Administration 



Budget 

CI. 

9: 

Thunderbird Neighbourhood - Disposition of 



City-owned Land 


Clauses 1-9 inclusive 

MOVED by Aid. Kennedy 

THAT clauses 1, 2, 4, 5 and 6 be received for information, 
and the recommendations of the Committee, as contained in clauses 
3, 7, 8 and 9, be approved. 

- CARRIED UNANIMOUSLY 


RISE FROM COMMITTEE OF THE WHOLE 

MOVED by Aid. Boyce 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

ADOPT REPORT OF COMMITTEE OF THE WHOLE 

MOVED by Aid. Boyce 
SECONDED by Aid. Volrich 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


BY-LAWS 

1. BY-LAW TO AMEND BY-LAW NO. 4837, 
BEING THE HERITAGE BY-LAW 


MOVED by Aid. Harcourt, 
SECONDED by Aid. Cowie, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Cowie, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 


- CARRIED UNANIMOUSLY 
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2. BY-LAW TO AJIEND BY-LAW NO. 4984, 
BEING THE NOISE CONTROL BY-LAW 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Bird, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Bird, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


3. BY-LAW TO AMEND BY-LAW NO. 4 450, 
BEING THE LICENSE BY-LAW 


MOVED by Aid. Kennedy, 
SECONDED by Aid. Rankip 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There. being no amendments, it was 

MOVED by Aid. Kennedy, 
SECONDED by Aid. Rankin 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


4. BY-LAW TO AMEND BY-LAW NO. 4 299, 

BEING THE VEHICLES FOR HIRE BY-LAW 

MOVED by Aid. Rankin, 
SECONDED by Aid. Marzari, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments.- 

There being no amendments, it was 

MOVED by Aid. Rankin, 
SECONDED by Aid. Marzari, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 


- CARRIED UNANIMOUSLY 
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MOTIONS 

1. Towing Away of Automobiles 

MOVED by Aid. Kennedy, 
SECONDED by Aid. Boyce , 

THAT WHEREAS public opinion has turned decisively against 
the towing of automobiles from private pay lots; 

AND WHEREAS no effective appeal is made possible before 
fines are collected; 

THEREFORE BE IT RESOLVED THAT alternative methods of 
tethering vehicles be submitted and that an appeal procedure 
be instituted. 

- (tabled) 

MOVED by Aid. Volrich 
SECONDED by Aid. Kennedy 

THAT the foregoing motion by Alderman Kennedy be J:abled, 

pending discussion between Alderman Volrich and the Vancouver 
Police Board. _ carried UNANIMOUSLY 

2 . Proposed Expansion - 
Vancouver International Airport 

MOVED by Aid. Boyce 
SECONDED by Aid. Rankin 

THAT WHEREAS further information in regard to the Vancouver 
International Airport expansion has come into the hands of the 
mover today, that a committee has been struck to formulate terms 
of reference and priorities for an on-going consultative process 
re discussion of noise abatement; 

AND WHEREAS said committee is reported to consist of: 

Chairman, Mr. Wm. Kerr, Director of Planning for Richmond, 
Mr. wm. Neals, Regional Administrator for the 

Federal Ministry of Transport, 
Mr. Ken Johnston, Manager of Airports for the Pacific 

Region Federal Ministry of Transport, 
Mr. Darryl Smith, Manager, Civil Aviation 

Federal Ministry of Transport, 
Mr. G.A.Melvin, Federal Ministry of Transport, 
Mr. Gerard Farry, Greater Vancouver Regional District, 
Mr. T. Droettboom, Vancouver City Planning Department; 

AND WHEREAS the said terms of reference for the above committee 
include operating at a managerial level and dealing with "community" 

Airport relations; 

AND WHEREAS the above committee follows the recurrent pattern 
in the airport planning process of being heavily weighted with 
representation from the Federal Ministry of Transport as against 
little or no representation from the Federa] Department of the 
Environment, and, once again is totally staff constituted; 

THEREFORE BE IT RESOLVED THAT if the information submitted 
above is indeed true, the Vancouver City Council go on record as 
opposing any further planning processes in regard to the proposed 
expansion of the Vancouver International Airport unless such 
relevant committees include equal representation of all relevant 
governmental agencies including Federal, Provincial, GVRD, and 
Municipal, and most important of all, members of the public, 
through inclusion of their duly elected politicians and any 
recognized citizens' advisory groups on the matter. 

- CARRIED UNANIMOUSLY 
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ENQUIRIES & OTHER MATTERS 

Lighting - Larch Street 
Between 10th & 12th Avenues. 


Alderman Bird 


referred to a letter circulated 
from the Kitsilano War Memorial 
Community Centre concerning the 
inadequacy of lighting on Larch 
Street, between 10th and 12th 
Avenues, and requested a report 
from the City Engineer . The 
Deputy Mayor so directed. 


Kitsilano War Memorial 
Community Centre. 

Alderman Bird enquired when additions and 

renovations to the Kitsilano 
War Memorial Community Centre 
will be taking place. The 
Deputy Mayor proposed that the 
Parks Board be requested to 
submit a report and provide this 
information . 


The Council adjourned at 4:50 p.m. 


The foregoing are Minutes of the Regular Council Meeting 
of December 7, 1976, adopted on December 14, 1976. 


^ MAYOR 
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Manager's Report, December 3, 1976 (WORKS - 1) 


WORKS & UTTLITY MATTERS 
CITY ENGINEER'S REPORT 


RBCCMIEtlATICMS ; 

1. 1976 Bus Shelters Program 


The City Engineer reports as follows: 


"In recent years bus shelters have been installed on City streets at 
transfer points, hospitals and other heavily used bus stops. These shelters 
are a real benefit to transit users during inclement weather and the 1976-80 
Five-Year Capital Plan will provide funds for additional shelters in the 
future. The 1976 Capital Appropriations Budget provided $52,000 for the 
installation of 20 shelters at new transfer points and other bus stops. 
The locations for these shelters have now been finalized and authorization 
to proceed with the installation work is required. 


I RECOMMEND that: 


(a) The sum of $52,000 be appropriated from Account 148/7970 for 1976 bus 
shelters. 


(b) The City Engineer be authorized to carry out the work." 

The City Manager RECOMMENDS that the foregoing be approved. 


2. Reallocation of Sewers Capital Funds 
The City Engineer reports as follows: 

"The 1976 Sewers Capital Budget was set up to run from January to December of 
1976. We have been advised that the 1977 Capital Budget is not likely to be 
approved until early in 1977. Therefore, in order to provide for continuity in 
the work program, it is necessary to reallocate Sewers Capital funds to cover 
the period until the 1977 Capital Budget has been approved. The required re- 
allocations, based on project priorities, are as follows: 

Project Description 


(a) Reconstruct Connections & Manholes 

(b) T.V. Inspection of Sewers 

(c) Heather Street Trunk Relief Sewer 

(d) Charles/Adanac Neighbourhood 

(e) Sewer Separation in Kitsilano 

(f) Sewer Separation in the West End 

(g) Sewer Separation Downtown 

(h) Sewer Separation - Area South of 
North Arm Interceptor 

(i) Terminal - Thornton to Glen 
(j) 1st Ave. - Glen to Vernon 

(k) Site Investigation for Design Purposes 


* Funds necessary for these projects will be re-appropriated in the 1977 Capital 
Budget. These items are not as high in priority as others included in this list. 

The City Engineer RECOMMENDS that Council authorize the reallocation of 
Sewers Capital Funds as detailed. 

The City Manager RECOMMENDS that the foregoing be approved. 


Account Appropriation Appropriation 

Decrease 


$750,000 


Code 

Increase 

111/4302 

$ 50,000 

111/7604 

$ 10,000 

112/7610 


112/7615 

$ 85,000 

115/6216 

115/6325 


115/6426 

$350,000 

115/6502 

$210,000 

116/5407 

$260,000 

116/5410 

$130,000 

116/7503 

$ 5.000 

TOTALS 

$1,100,000 


$150,000 
$200,000 


$1.100.000* 


RECCMMEtmTION AND CONSIDERATICN : 

3. Rental of Festoon Lights to 1976 Christmas Carol 
Ship Comiittee 

The City Engineer reports as follows: 

"The 1976 Christmas Carol Ship Committee has requested the loan of City 
owned festoon lights. Rental of these decorations was provided for in a resolution 
dated May 2, 1961, which required that: 


Cont'd . 
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(WORKS - 2) 


Clause 3 Cont'd 

(a) all applications be approved by Council, 

(b) a rental of 12<: per foot be charged, and 

(c) a deposit of one week's rental be required to ensure 
the return of the equipment in good condition. 

I estimate that the cost of lamps and maintenance for the festoons will 
amount to 25<; per foot this year for a total cost of $600 for the 2500 feet 
requested by the Committee. 

For the past 13 years the Committee has applied for and been given grants 
in the amount of the actual cost of maintaining the festoons. 

I RECOMMEND that the rental of approximately 2500 feet of festoons at the 
rate of 250 per foot to the 1976 Christmas Carol Ship Committee be approved, and 

I submit for Council's CONSIDERATION the request from the 1976 Christmas 
Carol Ship Committee for a grant of up to $600 for the rental of approximately 
2500 feet of festoons. In the event that the actual costs of repairing the 
festoons and lan^js amounts to less than $600, the rental charge and the grant 
will be reduced accordingly. The Director of Finance indicates that should 
City Council approve this grant, funds are available from the Contingency 
Reserve." 

The City Manager RECOMMENDS that the above recjatmerdation of the City Engineer 
be approved and submits for CONSIDERATION the application for a grant. 

CCNSIDERATION: 


4. Local Iirprovement for Street Lighting - Alita Street 

(Schedule 439, Item 9) letter of Mrs. Miriam A. Chainberlain 

The Collector of Taxes reports as follows: 

"A letter has been filed with the City Clerk regarding the above local 
I im-irovc;ment initiative project passed at the October 21, 1976, Court of Revision. 
' (Copies of the letter are circulated.) 

Mrs. M.A. Chamberlain is one of three property owners affected by the 
proposed installation of street lighting on Alma Street on the West side from 
Point Grey Road to a point approximately 286 feet North and on the east side 
from Point Grey Road to a point approximately 60 feet North of Cameron Ave. 
Mrs. Chamberlain, as well as one other registered property owner, signed a Notice 
of Objection and presented it to the Tax Collector's office September 24, 1976. 
; The two signatures satisfied the signature requirement under the Vancouver City 
! Charter but the combined $42,384 assessed values of the properties was $734 less 
I than the value needed to defeat the work. When the Tax Office Clerk determined 
I that there was an insufficiency of assessed value, two attempts were made to 
telephone Mrs. Chamberlain as an office courtesy. There were no answers at the 
i telephone number submitted by Mrs. Chamberlain and no further effort to contact 
her v/as made. 

! At the Court of Revision, October 21, 1976 our report noted "2 out of 3 

owners objecting: INSUFFICIENT VALUE." No delegation was made on behalf of the 
affected property owners and Council passed a motion to proceed with the work. 

On October 25, 1976, Mrs. Chamberlain telephoned the City Tax Office 
and was informed that the project had not been defeated for the reasons outlined. 
Consequently, she sent in her letter dated October 27, 1976. 

The estimated cost of the project is $2,621, of which the City would 
pay $2,379 and the abutting Property Ovmers $242. The estimated cost to each of 
the objecting owners is $15 per year. 

! The Deputy City Engineer notes that this street abuts Hastings Mill Park 

where improved lighting is desirable. He states, however, that if the project had 
been defeated, he would not have recommended proceeding on special grounds. Due to 
its near defeat based on the assessed value araoionts. Council may wish to reconsider 
this project. 


Cont'd . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


Roof Sign Applications (cont'd) 

The existing sign is in two parts - 

(1) a 26' 0" wide by 24' 6" high Air Canada sign, 

(2) a 36' 6" long aircraft outline mounted with an approxi- 
mate 4' 0" clearance above the Air Canada sign. 

The proposed new sign would be one unit only - 26' 0" wide 
by 31' 3" high with an Air Canada sign and a time/temperature 
clock on the upper half and a Rotavision unit with pictoral 
copy of cities on the lower half. 

The physical area being occupied by the sign is being 
increased i.e. existing air space from the top of the Air 
Canada sign to the bottom of the aircraft outline - is now 
being filled in with a new advertising message. Although 
the City Building Inspector has advised that there are no 
structural alterations proposed; the proposed new sign is 
considered to be an addition to the existing sign and con- 
sequently not permitted by the proposed amendment to the 
By-law. 

Further the proposed changes to the existing sign by enlarging 
the actual sign copy area is not achieving a reduction of roof 
top signs in terms of scale and location as has been generally 
discussed . 

3. Sign application filed by Superior Signs Ltd. on September 24, 
1970, to erect a roof /pro j ecting sign at 2541 Commercial 
Drive being located in a C-2 Commercial District. 

This sign would not comply with the proposed By-law amendment 
in that the structure on the roof supporting the sign has a 
height of 10' 6" above the roof of the building rather than 
the required 1' 0". Further the 3' 0" wide by 8' 0" high 
sign message would also be approximately 7 ' 0" above the 
roof line rather than the required 1' 0". 

The support frame work for the sign comprises angle iron and 
guy wires and the sign as such is one which the proposed By-law 
amendment would not allow. 

It is recommended that the permits for each of the three 
applications be withheld pending consideration of the proposed 
By-law amendment by City Council; but that the Director of 
Planning be authorized to approve the application for the 
projecting sign at 1110 Robson Street if changes can be first 
made to the sign satisfactory to the Director of Planning. ' 

Your Board submits the foregoing report of the Director of 
Planning for Council for consideration." 

MOVED by Aid. Bird, 

THAT the recommendation of the Director of Planning as contained 
in the Board of Administration report, and as set out below, be 
adopted : 

'that the permits for each of the three applications be withheld 
pending consideration of the proposed By-law amendment by City 
Council; but that the Director of Planning be authorized to 
approve the application for the projecting sign at 1110 Robson 
Street if changes can be first made to the sign satisfactory to 
the Director of Planning'. 


- CARRIED 


ffenager's Report, Decanber 3, 1976 (WORKS - 3) 

Clause 4 Cont'd 

If Coiincil does not wish this project to proceed, it should rescind the 
motion of October 21, 1976 as it applied to Schediile 439, Item 9. This would require 
a tv;o-thirds vote of members present. 

If Council iidshes the street lighting to be installed, it should simply 
receive this report," 

The City Manager submits the matter to Council for CCNSIDERATION , 
RBCCMMEM}ATTON : 


5. Vancouver City Engineering Department 
Involvement on Granville Island 


The City Engineer reports as follows: 

'•Granville Island is owned and is being redeveloped by Central Mortgage 
and Housing Corporation (C.M.H.C). Part of the redevelopment involves the repair 
or replacement of water and sewer utilities. In addition, a new City sewage pump 
station is planned to serve this redevelopment as well as Area lOB and Area 6, 
Phase 2 of False Creek. The City Bigineer will report further to Council, 
regarding this new pump station. 

The sewer and watermains on Granville Island are and will remain the 
property of C.M.H.C, but they are extensions of the City's grid systems 
and C.M.H.C. representatives have asked the City to \indertake the design, 
construction and repair of Granville Island's mains. The Ehgineering Department 
is willing to take on this work if this work is begun shortly since it will not 
adversely affect the City's own construction programs and because C.M.H.C. 
representatives have assured the City that C.M.H.C. will bear all of the 
associated costs. 

This work includes the construction of new mains, and the repair or 
replacement of existing connections meters, hydrants, etc. The cost estimates, 

including overhead. are as follows: Waterworks $235,000 

Sewers $9AD,000 

The City Ehgineer RECOMMENDS the following: 

1. The Engineering Department be given approval to undertake design 
and construction work for C.M.H.C. on Granville Island under the 
following conditions: 

a) C.M.H.C. will bear 100^ of the water and sewer work done on 
Granville Island including the costs of design, materials, 
installation, inspection, and administration. 

b) Agreements with C.M.H.C. (satisfactory to the Director of 
Legal Services) describing this work be obtained, J' 

The City Manager RECO^BffiNDS that the above report of the City 
Ehgineer be approved. 


FOR COUNCIL ACTION SEE PAGE(S) JlliZ 


ID 


A-4 


Manager's Report, December 3, 1976 (BUILDING - 1) 


BUILDING & PLANNING MATTERS 


RECOMMENDATION 


1 . Upgrading of Oppenheimer Park 
The Director of Planning reports as follows: 

"On September 28, 1976, City Council approved in principle the Land Use and 
N.I. P. Concept Plans for the Oppenheimer Area. 

The N.I. P. allocation for Public Open Space is $95,000. Of this amount, 
$75,000 is recommended by the Oppenheimer Area Planning Committee and planning 
staff, for the upgrading of Oppenheimer Park. 

Many discussions have been held in the community between the Oppenheimer 
Area Planning Committee, Parks Board Staff and other interested groups. In 
addition, social planning staff have conducted a survey of local activities 
and preferences and planning staff have solicited public comments on the 
emerging proposals. A final proposal was presented at a public meeting on 
June 30 and Parks Board staff are now preparing working drawings, with a work 
crew scheduled to commence in November, 1976. 

The attached cost estimate from Parks Board staff (Appendix I) outlines the 
estimated expenditures for this project for a total of $125,580. The Parks 
Board have agreed to pay all additional costs over and above the $75,000 N.I. P. 
allocation. 


It hfis been further agreed by Parks Board that this project be completed prior 
to May 1977 to accommodate the start of the Japanese Centennial. 

Approval for this project has been received from C.M.H.C. 

Of the recommended $75,000 N.I. P. expenditure, cost sharing would be as 
follows: 


Federal 50% $37,500 

Provincial 25% 18,750 

City 25% 18,750 

TOTAL $75,000 


The Director of Planning therefore RECOMMENDS: 

THAT Council approve a maximum of $75,000 to be appropriated from the Downtown 
Eastside N.I. P. budget towards implementing the upgrading of Oppenheimer Park, 
as per the above cost sharing formula." 

The city Manager RECOMMENDS that the reconunendation of the Director 
of Planning be approved. 


FOR COUHCIl ACT!ON SEE PAGi{S).^.5:£„ 



I. 
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^^a^ager's Report, Deceraber 3, 1976 


LICENSES AND CIAE-IS MA1TEES 


q jNSIDERATION ; 

i- Decainber 29, 1976 - Stores REnairdjng Open UnidLl 9:00 p.m. 
^.e Director of Permits and Licenses reports as follows: 


"letters have been received from the Granville Mall Association, Hiidson's Bay 
Q.ir{>any, T. Eaton Co. Limited, Pacific Centre Limited and Holt, Renfrew 
& Go. Liniited, requesting Council's permission to remain open for business 
until 9:00 p.m. on Wednesday, December 29, 1976. 

The Shops Closing Bylaw permits stores to remain open until 
9:00 p.m. on Thursday and Friday and if the stores are required, 
by statute, to remain closed on any one of these two days, they 
may remain open until 9:00 p.m. on the Wednesday. 

T}iis year stores are required to remain closed on Saturday, 
January 1, 1977, and since Friday is New Year's Eve, the stores 
mentioned above plan to close at 6:00 p.m. that day. They 
point out that late night shopping on New Year ' s Eve would be 
unfavourable. It is for this reason they wish to stay open 
till 9:00 p.m. Wednesday in lieu of staying open until 9:00 p.m. 
on Friday. 

VThen New Year's Day fell on a Saturday in 1966 

stores were only allowed to stay open on Friday until 9:00 p.m. 
At the request of the Retail Merchants' Association, City 
Council granted permission for stores to remain open until 
9:00 p.m. on the Thursday night rather than Friday night. Vfe 
hc=.ve been unable to contact the Retail Merchants' Association 
to determine if they are in favour of the present request. 

Should Councxl wish to approve the request for stores to remain, 
open until 9:00 p.m. on December 29th, then the Shops Closing 
Bylaw should be amended to state that when New Year's Day falls 
on a Saturday, stores may remain open until 9:00 p.m. on 
Wednesday and Thursday of that week, and close at 6:00 p.m. 
on the Friday. 

Hie request frcra the above ramed stores and Association is sutinitted to 
Council for CCfNSIDERATION." 


! The City Manager submits the report of the Director of Permits and 
I Licenses for Council's CONSIDERATION. 


FOR COUNCIL ACTION SEE PhG^S)^3^...~ 


Manager's Report, December 3, 1976 (FINANCE - 1) 

FINANCE MATTERS 

RECOMMENDATION 

1. Fire Department - Apparatus Replacement Program 

The Fire Chief reports as follows: 
In February 1970, City Council approved the recommendations contained in 
the report submitted by the Assistant City Engineer dealing with a fif- 
teen year replacement policy for firefighting equipnent. To provide 
effective and reliable emergency apparatus, a planned replacement program 
has been established. 

The apparatus scheduled for replacement are one Pxjmper Truck and two 
Quadruple Trucks . 

The Fire Chief recommends that: 

1. Two 100 foot Aerial Ladder Trucks with additional booster pump capa- 
bility be purchased as replacements for the two Quadruple Trucks. 

2. One Pumper Truck be purchased. 

Delivery time quoted by manufacturers is two years for firefighting 
apparatus. Experience has shown that these units will not be delivered 
until 1979 if purchasing procedures cannot be carried out until final 
budget approval is given in April 1977. 

History of Quadruple Trucks 

The Quadruple Trucks carry 309 feet of ground ladders, assorted lights 
and small equipment similar to that carried by a City Service Truck. In 
addition, the Quadruple Trucks carry a limited amount of fire hose and 
provide booster pxjmping capability. 

The Quadruple Trucks due for replacement were purchased in 1956 and at 
that time these vehicles were capable of adequate service. However, as 
was the case for the City Service Trucks, with the increase in buildings 
of 3 floors or more in the past 10 years. Quadruple Trucks can no longer 
provide acceptable service due to height limitations of ground ladders 
carried. 

In the report to Council "Fire Department Apparatus Replacement - City 
Service Trucks" on July 31, 1973, Council approved the Fire Chief's 
recommendation "to replace City Service Trucks with Aerial Ladder Trucks 
in order to restore the level of service offered in 1955 and to satisfy 
the demand for more efficient life saving". The Quadruple Trucks are 
City Service Trucks with additional pumping capabilities. In keeping with 
Council's past approvals, it would be consistent to replace the Quadjruple 
Trucks with 100 foot Aerial Ladder Trucks having a 625 GPM pumping capa- 
bility and hose bed. 

Estimated Costs 

2 - 100 foot Aerial Ladder Trucks with 625 GPM booster pumps $340,000.00 

1 - Piamper Truck 82,000.00 

Provincial 7% Sales Tax 29,540.00 

TOTAL COST $451,540.00 


The Fire Chief recommends: 

A. Two 100 foot Aerial Ladder Trucks and one 1050 GPM Pumper Truck be 
approved in advance of the 1977 budget. 

Funds (estimated to amount to $451,540.00) be provided in the 1977 
Supplementary Capital Budget. 

The City Manager RECOMMENDS that the foregoing recommendations of the 
Fire Chief be approved. 

Cont'd . . . 
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Manager's Report, December 3, 1976 


(FINANCE - 2) 


2 , Investment Matters (Various Funds) October, 1976 

The Director of Finance reports as follows, 
"(a) Security Transactions during the month of October, 1976. 
(b) Summary of Securities held by the General and Capital Accounts. 

(a) SECURITY TRANSACTIONS DURING THE MONTH OF OCTOBER. 1976 
1. GENERAL AND CAPITAL ACCOUNT TRANSACTIONS (PURCHASES) 


Type of Security 


Maturity 
Date 


Maturity 
Value 


Cost 


Term 
Days 


Annual 
Yield % 


Chartered Bank Deposit Receipts and Government Notes 


Royal Bank of Canada 
Bank of Nova Scotia 
Bank of Montreal 
Bank of Montreal 
Bank of British Columbia 
Bank of British 
Mercantile Bank 
Mercantile Bank 


Col umbia 
of Canada 
of Canada 
National e 


Banque Canadien 
Bank of Montreal 
Canadian Imperial Bank of Comm. 
Mercantile Bank of Canada 
Bank of Montreal 
Bank of British Columbia 
Canadian Imperial Bank of Comm. 
Royal Bank of Canada 
Royal Bank of Canada 
Mercantile Bank of Canada 
Mercantile Bank of Canada 
Bank of Montreal 


Oct. 

5/76 

$13,013,178.08 $13,000,000.00 

4 

9.25 

Oct. 

5/76 

1.964.091 .23 

1,962,075.40 

4 

9.375 

Oct. 

5/76 

1 ,000.219.18 

1 ,000,000.00 

1 

8.00 

Oct. 

8/76 

1.493.865.53 

1,492,700.00 

3 

9.50 

Nov. 

17/76 

4.044.531 .51 

4,000,000.00 

43 

9.45 

Dec. 

1/76 

2.029.764.93 

2,000,000.00 

57 

9.53 

Mar. 

15/77 

3.127.035.62 

3,000,000.00 

161 

9.60 

Apr. 

15/77 

5.252.493.15 

5,000,000.00 

192 

9.60 

Nov. 

30/76 

1.500.000.00 

1,478,940.00 

55 

9.45 

Nov. 

1/76 

1,508.695.89 

1 ,500,000.00 

23 

9.20 

Oct. 

19/76 

4.003.726.03 

4,000,000.00 

4 

8.50 

Mar. 

15/77 

1,038,058.90 

1,000,000.00 

147 

9.45 

Oct. 

21/76 

499,870.07 

499,610.00 

2 

9.50 

Nov. 

23/76 

2,000,000.00 

1,982,190.00 

35 

9.37 

Oct. 

27/76 

497,230.69 

496,219.22 

8 

9.30 

Oct. 

25/76 

1 ,000,657.53 

1 ,000,000.00 

3 

8.00 

Oct. 

27/76 

1,000,232.88 

1,000,000.00 

1 

8.50 

Oct. 

28/76 

1 ,500,369.86 

1,500,000.00 

1 

9.00 

Dec. 

15/76 

1,518,345.21 

1,500,000.00 

48 

9.30 

Nov. 

9/76 

1 ,002,742.47 

1,000,000.00 

11 

9.10 


$48,995,108.76 $48,411,734.62 

SINKING FUND TRANSACTIONS (PURCHASES) 


Type of Security 
Debentures 

City of Vancouver 6.0% 
City of Vancouver 6.0% 
City of Vancouver 6.0% 


Maturity 
Date 


Maturity 
Value 


Price 


Cost 


Term Yield 
Yrs/Mos. % 


,21 Bank of British Columbi 
2I2 Canadian Imperial Bank 

of Commerce 
2j7 Bank of Nova Scotia 
217 Mercantile Bank of 
Canada 


Nov. 


1980 

$ 1 ,000.00 90.45 

$ 904.50 

3/8 

9.10 

1980 

20,000.00 90.50 

18,100.00 

3/8 

9.10 

1980 

3,000.00 90.45 

2,713.50 

3/8 

9.10 


$24,000.00 

$21,718.00 



Government Notes 




1976 

$1,000,000.00 

$ 999,746.64 

1 

9.25 

1976 

1 ,000,000.00 

993,704.27 

25 

9.25 

1976 

492,507.24 

491 ,500.00 

8 

9.35 

1977 

2,639,068.49 

2,500,000.00 

216 

9.40 


$5,131,575.73 

$4,984,950.91 




$5,155,575.73 

$5,006,668.91 




Cont ' d 
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Manager's Report, December 3, 1976 (FINANCE - 3) 

Clause #2 continued : 

SINKING FUND TRANSACTIONS (SALES) 

Maturity Maturity Sale Term Yield 

te Type of Security Date Value Price Cost Yrs/flos . % 

Debentures 

t. 21 City of Vancouver 10.0% Dec. 16/94 $395,000.00 $391,603.00 $380,573.00 18/2 10.102 

(b) SUMMARY OF SECURITIES HELD IN GENERAL AND CAPITAL 
ACCOUNTS ONLY - AS AT OCTOBER 31, 1976 

Type of Security Par or Maturity Value Cash or Book Value 

Short Term 

Chartered Bank Deposit 
Receipts and (aovernment 

Notes $86,11 5,434.85 $83,165,149.00 


The City Manager RECOMMENDS that the foregoing report of the Director of 
Finance be approved. 


3 . False Creek Interim Financing Reserve 

The following report has been received from the Director of Finance. 

"In 1974 Council approved a recommendation to establish a False Creek Interim 
Financing Reserve, using $2,000,000 from the Special Property Sales Reserve 
(which later became part of the Property Endowment Fund) plus $1,000,000 from 
the 1974 Current Surplus on Revenue account. The purpose of the Reserve was 
to smooth out cash flow problems related to the flow of funds in False Creek 
from the CMHC loan and other sources. It was also anticipated that the $3,000,000 
might very well have to be the source of funds for financing the parks and open 
space in False Creek if the 1976-80 (later 1977-81) Five Year Plans for Park 
purposes failed to receive the approval of the voters. The 1977-81 Five Year 
Plan, Parks and Recreation portion, that was just turned down by the voters, 
did contain $3,000,000 for the False Creek Park. 

In view of the failure of the Parks portion of the Five Year Plan, it is now 
necessary to cancel the 'False Creek Interim Financing Reserve' and specifically 
appropriate the $3,000,000 to the False Creek Capital Program. This in no 
way changes the overall financial picture for False Creek, it merely substitutes 
one source of funds for another source of funds which will not be available. 

I therefore RECOMMEND - 

That the 'False Creek Interim Financing Reserve' be cancelled 
and that the $3,000,000 be specifically appropriated to the 
False Creek Capital Budget." 


The City Manager RECOMMENDS approval of the RECOMMENDATION of the Director 
of Finance. 


FOR CO(JNCIL ACTiON SEE PAGE(S) .5351, 



li 
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Manager's Report, December 3? 1976 


(PROPERTIES - 1) 


PROPERTY MATTERS 


REC0MI4ENDATI0N 

1. Leasing of City-ovmed lots on the West Side of the 
1100 Block McLean Drive to Vancouver School Board 

I'he Supervisor of Property & Insurance reports as follows: 

"The property located on the west side of the 1100 block 
McLean Drive, opposite Britannia High School and legally 
described as Lots D, E & F, Sub. J, Block 32, D.L. 182, 
consists of three vacant City-owned lots, each 25'x88' 
for a total area of 6,600 square feet. The zoning 
is RI.1-3. 

The Vancouver School Board wish to lease this property 
for a three-year period. The property is required for 
a site to accoremodate a portable unit for their 
'Kumtuks Programme', a school for Indian students. 

The School Board requests that the rental be one dollar 
($1.00) per year, the same rental " they charge the ' 
City of Vancouver for Day Care Centres located on School 
Board properties. 

Recomrr.ended that a lease agreement be drav/n up between the 
City of Vancouver and the Vancouver School Board for the 
above described property; the rental to be one dollar 
($1.00) per annum for a term of 3 years." 

The City Manager RECOMMENDS that the foregoing recommendation 
of the Supervisor of Property and Insurance be approved. 


2. Provincial Government Extension Request. Option to Repurchase 
Agreement-property situated north side Keefer Street between 
Heatley and Hawks Avenue (Strathcona Area) 

The Supervisor of Property & Insurance reports as follows: 

"On July 9, 1974, City Council approved the sale of 
Lots 25-29, Block 76, D.L. 181, Plan 196 to the Provincial 
Government and the City retained an option agreement to 
repurchase the lands at the net sale price if construction 
(pouring of concrete foundation) did not take place by 
April 30, 1976. The City had three months from that date 
in uhich to exercise its option. 

Due to changing financial policies regarding these 
particular lots, which are part of the Strathcona Infill 
Housing Programrtie, the Provincial Department of Housing 
requested an extension to the option as it appeared unlikely 
that construction would commence by the April 30th deadline. 
Accordingly, on May 4, 1976 Council approved an extension 
to December 31, 1976 vith three months from that date in 
whicl; to exercise the option. 

Tlie Provincial Department of Housing har3 now requested a 
furthei: extension to the foregoing option as the architect 
has advised the Decem.ber 31st deeidline cannot be met. 
Hov.-ever, it is expected construction will commence in 
January 1077 and that this will j-)e the last extension 
requirec! . 


cont'd 


Manager's Report, December 3» 197o 


(PROPERTIES - 2) 


C lause #2 continued : 


It is reconimended that the Provincial Government be granted 
an extension to the option held by the City from December 31, 
1976 to April 30, 1977 subject to any documentation deemed 
necessary by the Director of Legal Services; the City to 
have three months from that date in which to exercise 
its option. " 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Property & Insurance be approved. 

3. Expropriation for Knight Street widening. West 7 feet of 
property at 4270 Knight St. 

The Supervisor of Property and Insurance reports as follows: 

"The widening and improvement of Kni^t Street, including the 
installation of permanent paving between King Edward Avenue and 
33rd Avenue was proceeded vtnder the ISlk Paving Programme. To 
complete the required 80 feet road ailowamces, negotiations were 
entered into with the ov/ners of 35 properties to acquire the required 
widening strips, including outright purchase of the two flanking 
properties. 

Following negotiations, settlement was reached with 33 owners. The 
widening strips of two properties were finally exp3?opriated and 
one owner subsequently agreed to a settlement. Tiie basis of settlement 
with the 3U o™ers was $2.00 a square foot for loss of land subject to 
the City repairing lawn damage, relocation of fences and construction 
of retaining walls. 

The one remaining widening strip still to be acquired is the west 
seven feet of Lot 1, Block 1 of the South Part of Blocks 1 and 3> 
District Lot 3^2. On February 5, 197U> Council confirmed the 
final offer of Sl;2l4..20 for this widening strip and repair of lawn 
damage. Discussions with this owner were carried out after 
expropriation in an attempt to work out a mutual settlement but vrere 
not successful. 

The owner was firmly opposed to arbitration and was up till now 
not willing to appoint legal counsel to settle his claims, 
consequently, the matter \vas left in abeyance. 

The widening of Knight Street in this block has been completed. 
The gravel walkway in front of this property which would be located 
over the seven foot strip has not been finished. 

On November 17, 1976, in a letter addressed to the City Clerk, 
Mr. B. J. Pettenuzzo, Barrister & Solicitor advised that he was 
now acting for the owner of Lot 1. He indicated that his client 
intended to erect barriers on the seven foot strip (which would 
create an exceedingly dangerous situation for pedestrians) and 
requested early resumption of negotiations. Following discussions 
with Mr. Pettenuzzo, he advises that his client is prepared to convey 
the seven foot strip to the City for the svmi of $1,1|00.C0 inclusive 
of all claims and legaJ fees. 

Tliis settlement was discussed with the City Engineer (Streets) and 
the Lav/ Department v;ho concur that settlement of the claim on this 
basis would be in the best Interest of both the City and the owner. 

It is recomrnonded that the Super'/isor of Property & Insurance be authorised 
to acquire the west seven feet of Lot 1, Block 1 of the South 
Part of Blocks 1 & 3, D.L. 3^2 for the sum of $1,1+00.00 inclusive 
of all claims and legal fees." 

T-'io City Manager EECGM'IENDS that the foregoing recommendation of the 
L-apervisor of Property -and Insurance be approved. , 

5^^ 


FOR COUNCIL ACTION SEE PAGE(S) 
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MANAGER'S REPORT 

November 24, 1976 

TO: Vancouver City Council 

SUBJECT: 1222 Hamilton Street - 

Development Permit Application #75167 

CLASSIFICATION: CONSIDERATION 

The Director of Planning reports as follows: 

"Development Permit Application #75167 was filed on August 25, 1976 by 
Mr. D.J. Collet, on behalf of Club Baths in Canada, to carry out interior 
and exterior alterations to the second and third floors of this existing 
3 storey building and to change the present use from warehouse to a HEALTH 
CLUB, providing steam-bath, sauna and other exercising facilities to 
members . 

In addition, 61 cubicles, each measuring approximately 38 sq. ft. is to be 
provided on both floors. 

This 3 storey plus basement building fills the site, has a restaurant/ 

cabaret on the main and basement floors and is located on the east side 

of Hamilton Street between Davie and Drake Streets. The zone is DD (Downtown) 

Attached for the information of City Council, are the minutes of the Develop- 
ment Permit Staff Committee meeting of September 29, 1976, and the minutes 
of the Director of Planning's Development Permit Meeting of October 4, 1976 
and October 12, 1976 

Several meetings regarding this application have taken place between the 
applicants and members of the Planning, Health and Social Planning Departments 
At these meetings, representatives of the applicants have acknowledged 
that this would not be purely a steam bath operation but was intended to 
facilitate contact between male homosexuals and to provide facilities for 
sexual activity. 

The Medical Health Officer has expressed strong concern that such commercially 
sponsored large scale promiscuous homosexual contact is likely to aggravate 
an already difficult venereal disease problem. 

The Social Planning Department had the following comments: 

'The Director of Social Planning has no objection to this application 
on the basis of information presently available to us.' 

The Planning Department has been in contact with other major Canadian cities 
and found none that had specific regulations governing such operations. 

Because this matter is likely to be of particular concern to City Council, 
particularly regarding the strong objections of the Medical Health Officer, 
and on the advice also of the Director of Legal Services who is concerned 
about certain jurisdictional matters, it is referred to Council for 
consideration. " 

The City Manager submits the foregoing report for the CONSIDERATION of City Council 


DELEGATION THIS DAY: Mr. D. J. Collet 

Mr. F. Kranz 


FOR COUNCIL ACTION SEE PAGE(S) :^3..4.., 


MANAGER'S REPORT 

December 1 , 1976 

iC: Vancouver City Council 

SUBJECT: Detailed Design and Cost Estimates for development of 

Shaughnessy, Gladstone and Elliott Street-End Mini-Parks 

CLASSIFICATION: RECOMMENDATION 

The Director of Planning reports as follows: 

" I . BACKGROU ND 

On August 31, 1976, Council endorsed in principle the proposals 
contained in the City Manager's report dated August 27, 1976, for 
the development of the Shaughnessy, Elliott and Gladstone Street- 
End Mini-Parks. This report will deal with the following 
recommendation: 

'4. THAT City Council instruct the Director of Planning, 
in consultation with Parks Board staff and City Eng- 
innering Department, to prepare detailed working drawings 
and to report back on detailed project costs and sources 
of funding which would include City funds available in 
the North Arm Fraser Access Account #550-7901.' 

Council, on September 21, 1976, approved this project for L.I. P. 
funding. Due to the time constraints imposed on the implementation 
of L.I. P. projects, by the Department of Manpower and Immigration, 
it is necessary to report to Council at this time, prior to final 
completion of design details (i.e. construction drawings, etc.) 
which will be subject of a subsequent report. 

The Planning Department, in consultation with the City Engineering 
Department, Parks Board, and North Fraser Harbour Commissioners, 
reviewed the preliminary designs for the Street-End Mini-Parks 
Project and generally agreed that they should be refined to provide 
more access and strongly reflect the character of the river. 

Refinement in the designs resulted in a slightly more capital- 
intensive project for the Elliott and Gladstone Street-End 
development (see Appendix I). However, further investigation 
revealed that construction of a pathway on the City-owned land 
between Gladstone and Elliott Street-Ends is feasible and afforded 
substantial advantages to this project. 


1 1 . DISCUSSION 

The Director of Planning proposes that a footpath connecting Gladstone 
and Elliott Street-Ends be constructed on-grade, as an interim use of 
the City-owned lands until such time as the ultimate use of this area 
is fully resolved and developed accordingly. (See Appendix II) Some 
selective clearing and general clean-up of this area could also be 
undertaken in this project. This proposal is consistant with Council's 
interim policy guidelines (September 24, 1976) for the development 
of street-end parks, walkways, viewpoints, etc. in a few selected 
locations. 

Tradit-ional ly, Vancouver has not viewed the Fraser River as a recreational 
resource, and consequently the development of this type of recreational 
amenity (particularly east of Angus Drive) has been largely restricted 
by the industrial development and the availability of suitable site(s). 
It is considered that the addition of the Gladstone-Elliott pathway 
connector will enhance the benefits of this project to the City in the 
fol lowing ways : 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

J . Charter Amendments; 1971 

The Board of Administration, under date of September 20, 1970, 
submitted a report by the Corporation Counsel drawing to the 
Council's attention various matters which have been suggested be 
considered for Charter Amendments. It was agreed to deal with 
the clauses seriatim: 

1 . Requirements for Notice 

During the mail strike and the newspaper strike, some of the 
requirements set out in the Charter for giving notice could not 
be complied with, I suggest, therefore, that a general provision 
be included in the Charter that if for any reason it is impossible 
to comply with the by-law requirements for giving notice. Council 
have power to determine how notice shall be given. 


MOVED by Aid. Adams, 

THAT the foregoing clause be approved. 


Roof Signs 


- CARRIED 


In June of this year, the Town Planning Commission passed 
the following resolution: 

'THAT City Council consider making application to the 

Legislature next December to obtain an amendment to 

the Vancouver City Charter to enable the City to require 

the removal of all roof signs in the City within a 
reasonable period.' 

This was considered by Council on July 9th, 1970 and I was 
instructed to prepare a report on this suggestion when Council 
was considering Charter Amendments. 

The resolution of the Town Planning Commission did not 
indicate whether the owners of the signs and the lessees were to 
be compensated for the loss they would sustain, but I assume that 
the City would not seek power to confiscate personal property and 
private rights without compensation. Under the circumstances, 
the Council may wish to get a report from the Board of Adminis- 
tration indicating the estimate of the cost of removing all roof 
signs throughout the City before proceeding further with this 
suggestion. It is noted that this would require a considerable 
amount of staff time. 

MOVED by Aid. Hardwick, 

THAT the foregoing clause be tabled pending further consider- 
ation by the Council on the matter of roof signs. 

- CARRIED 

3 . Deferment of Local Improvement Taxes 

A suggestion has been made that a Charter Amendment might be 
sought to give Council power to defer local improvement taxes on 
properties occupied by persons of limited means. This suggestion 
appears reasonable on the face of it, but it is suggested that 
to be logical the payment of general taxes should be treated on 
the same basis. If this plan is to be adopted by Council it will 
require some considerable thought as to how it would operate; for 
example: how would the persons who were to be granted this 
privilege be selected? Would those properties on which taxes were 
deferred be exempt from the provisions of the Charter dealing with 
the sale of property for taxes? Would there be any limit on the 
period during which the taxes would be deferred? 


cont 'd . 
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(1) Provide citizens with a unique recreational amenity in the 
eastern portion of the City while continuing to derive revenue 
from the upland leases for City-owned lands between Gladstone 
and El 1 iott Streets; 

(2) Take advantage of one of the few, if not the last, opportunities 
for providing access to an area of the river foreshore (east of 
Angus Drive) in its natural state; and 

(3) Upgrade City-owned lands located in close proximity to existing 
residential development. 

The City-owned land between Gladstone and Elliott Street Ends is 
currently leased on a monthly basis to Stradiotti Bros. Ltd. & 
F.R. Sandry (See Appendix III). The Lessees, by reason of leasing 
the property from the City, acquire first rights to lease the water- 
lots from the NFHC for the purpose of log storage. It is considered 
that construction of the Gladstone-Elliott pathway connector, as an 
interim use, would not unduly conflict with the activities of the 
lessees -- hence there is no reason for the City to cancel these 
leases at this time. However, a suitable arrangement should be 
negotiated between the City and the lessees, and failing agreement 
being reached the lease(s) should be cancelled. (Rental per annum totals 
$14,449.92). 

City Engineer's Comments 

The intention of the proposed connection is to provide an informal 
pathway linking the Elliott and Gladstone Street End parks. If in 
future, the South Kent Avenue alignment is extended east from 
Gladstone to Elliott, the pathway must be relocated to the south 
and constructed along with the roadway (if it is considered desirable 
to retain the pedestrian link). 


III. PROJECT COST 

Estimated total project cost for Street End Mini -Park based on detailed 
drawings attached as Appendices I and II is as follows: 


Shaughnessy Street End $23,775 

Gladstone 25,750 

Elliott 22,100 

Gladstone/Elliott pathway 31,159 

Contingency (14%) 17,000 


TOTAL COST $119,784 


A detailed breakdown of costs is attached as Appendix IV. 

It is noted that the total project cost of $119,784 is an estimated 
figure and includes the employment of ten L.I. P. workers. To ensure 
that this project stays within budget, it is considered that authority 
should be given to staff to make certain alterations to design as may 
be required. 


IV. SOURCE OF FUNDS 

A. City Share 

City funds available for Street End Mini -Parks Project include: 

(1) Unallocated monies in North Arm Fraser Public Access Fund 
(Account #550-7901) for the amount of $31,000. 

(2) City share of L.I. P. project in the amount of $6,792. 

B. L.I. P. Funds 

Approval of L.I. P. Street Mini -Parks Project has been received 
from Department of Manpower and Immigration in the amount of 
$44,200. 
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C. North Fraser Harbour Commission 

Discussions with the Port Manager of North Fraser Harbour 
Commissioners regarding design concept and structures have 
indicated that he is prepared to recommend to the NFHC that the 
proposed development be approved and water-lot leases be issued 
subject to the normal requirements in such matters. A formal 
application for funding will be made to the North Fraser Harbour 
Commissioners, subject to Council's approval of the Street End 
Mini -Parks Project. 

D. , Provincial Government 

The Director of Planning indicated in the City Manager's report 
dated September 16, 1976 that Provincial funding would not be 
available from the Cormiunity Recreation Facilities Fund this year. 
Council was further advised that 1/3 provincial funding for design- 
ated priority projects could be provided if there was a GVRD By-law 
designating a North Fraser Recreation Corridor, encompassing the 
proposed North Fraser Recreation Projects as part of an official park 
plan. Discussions with the GVRD have revealed, however, that a 
draft GVRD By-law will not be completed this year. Further, it is 
improbable that subsequent approval of this By-law will be obtained 
before the street end projects are well underway. In order that the 
L.I. P. funding for this project be not jeopardized (implementation 
of the Street End Mini -Parks Project must normally commence by 
January 31, 1977), it is considered that this project should proceed 
on the basis of the approved L.I. P. grant. City funds and NFHC 
funding; and that Council, through representation on the North 
Fraser Recreation Policy Committee, continue to urge the Provincial 
Government to share in the funding of this project. 

From the above, the source and distribution of funding is as follows: 

TOTAL PROJECT COST $119,784 

Less L.I. P. Grant (approved) $ 44,200 

Costs to be shared equally $ 75,584 

(1) City of Vancouver $37,792 

Account #550-7901 $31 ,000 
City Share L.I. P. 

Grant $ 6,792 

(2) North Fraser Harbour 

Commission $37,792 $75,584 

City Engineer's Comments 

Design details for the Shaughnessy and Gladstone Street parks are accept- 
able subject to completion and approval of design details in accordance 
with recognized engineering standards. These details will be finalized 
during completion of the working drawings which have not as yet been 
initiated. There is, however, a problem with the Elliott Street park 
which was identified in the report to Council dated August 27, 1976, 
and has not been resolved satisfactorily. Construction of structures 
on the C.P.R. railroad right-of-way and proposed road alignment cannot 
be permitted and therefore, the concept plan must be revised accordingly 
before authorization to proceed with the preparation of working dcawings 
and implementation can be granted. As relocation of the structures to the 
south will result in an improved view of the river (view to the east is 
inhibited by a dyke with the present concept), there should be no opposition 
to this revision. 

The street ends are in the care and custody of the City and are 
administered by the City Engineer. Maintenance of the street end 
parks will be provided for in the Streets Maintenance budget. 
Actual construction and maintenance will be carried out by the 
Parks Board as is the case with other similar areas. 
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VI. RECOMMENDATIONS 

The Director of Planning RECOMMENDS that City Council: 

(1) Approve the Street End Mini -Parks Project and authorize civic 
staff to alter details of design and construction as necessary 
to meet requirements of the City Engineer, Ministry of Transport 
and North Fraser Harbour Commission. The pedestrian pathway 
between Elliott and Gladstone Streets is to be relocated if 
South Kent Avenue is extended in that area in the future. 

(2) Approve funding for the Street End Mini -Parks in accordance with 
the cost sharing agreement outlined in this report. 

(3) Instruct the City Engineer and the Parks Board to proceed with 
the program of implementation. 

(4) Approve the balance of City funds for the Street End Mini-Parks 
Project being allocated from North Fraser Public Access Fund, 
Account #550-7901, in the amount of $31,000 (thirty-one thousand 
dollars) . 

(5) Make formal application to the North Fraser Harbour Commissioners 
for approval of the Street End Mini -Parks Project and equal cost 
sharing for this project in the amount of $37,792 (thirty-seven 
thousand, seven hundred and ninety-two dollars). 

(7) Instruct the City Engineer to make application to the North Fraser 
Harbour Commission to lease the water lots adjacent to the 
Shaughnessy and Gladstone Street ends and seek approval for an 
additional use in the existing water lot lease adjacent to Elliott 
Street. 

(8) Instruct and Supervisor of Property and Insurance to negotiate a 
suitable arrangement between the City and lessees for City lands 
located between the Gladstone and Elliott Street Ends south of 
North Kent, the failing an agreement being reached the lease(s) 
be cancelled. 

(9) Instruct the City Engineer to report back on anticipated maintenance 
costs to be included in the 1977 Streets Maintenance Budget as 
there has not been time to estimate this as yet." 

The City Manager recommends that the recotimendationa of the Director 
of Planning be approved. 


FOR COUNCIL ACTION SEE PAGE(S) ...5^^... 


MANAGER'S REPORT 



November 23, 19 76 

TO: Vancouver City Council 

SUBJECT: Cedar Cottage, Kitsilano and Mt. Pleasant N.I. P.: 
Budget and Staff Alterations 

CLASSIFICATION: RECOMMENDATION 

The Director of Planning reports as follows: 

"I PURPOSE OF REPORT 

The purpose of this report is to recommend budget and staff alterations 
re the Cedar Cottage, Kitsilano and Mt. Pleasant Neighbourhood Improve- 
ment Programs (N.I. P.) . 

II CURRENT SITUATION: CEDAR COTTAGE, KITSILANO AND MT. PLEASANT N.I. P. 

1 . Cedar Cottage 

The Cedar Cottage N.I. P. is a 1974 program; nearly all of the 
Implementation Stage projects are completed, and the balance of 
N.I. P. funds will be committed by December 31, 1976. The budget 
for the administration of this program expires on December 31, 1976. 

A Planning Assistant III and a Clerk-Typist are assigned to this 
program, and are located in a Site Office in the community. A 
Planner II, operating from the Mt. Pleasant Site Office provides 
supervision. A R.R.A.P. Promoter (who provides information to the 
public on the complementary Residential Rehabilitation Assistance 
Program) works 25 percent of his time in Cedar Cottage (and 
75 percent in Mt. Pleasant). All positions are temporary . 

2. Kitsilano 

The Kitsilano N.I. P. is also a 1974 program; and, similar to Cedar 
Cottage, nearly all of the Implementation Stage projects are 
completed, with the balance of N.I. P. funds to be committed by 
December 31, 1976. The budget for the administration of this program 
expires on December 31, 1976. 

A Site Office Co-ordinator, a Clerk-Typist and a R.R.A.P. Promoter 
are assigned to this Program, and are located in a Site Office in the 
community. All positions are temporary . 

3. Mt. Pleasant 

The Mt. Pleasant N.I. P. is a 1975 program. The Concept Plan, which 
specified the types of improvements required and allocated monies within 
the balance of the N.I. P. funds to achieve those objectives, was adopted 
by Council on September 28, 1976. The budget for the administration 
of the planning stage of this program expires on December 31, 1976. 

A Planner II (who provides some supervision to the Cedar Cottage N.I.P.), 
a Planning Assistant III, and a R.R.A.P. Promoter (who works 75 percent 
of his time in Mt. Pleasant and 25 percent in Cedar Cottage) are assigned 
to this program, and are located in a Site Office in the community. All 
positions are temporary . A temporary CTerk-typist was assigned To tTTTs 
Droaram. but the position was terminated on August 31, 1976, when the 
incjimbent returned to school . 

in PROPOSED BUDGET AND STAFF ALTERATIONS 

The following budget and staff alterations are recommended to provide for 
the continued effective administration of the above-noted N.I. P. programs: 

1. Extend Cedar Cottage Planning Assistant HI and Kitsilano Site Office 
To-ordinator to October 31, '1977, and provide budgets for final phase 
of Implementation Stage . 

This is to ensure that the community will be consulted on the final 
implementation items and to ensure that the projects are completed 
in accordance with Council direction. This staff could be diverted 
to 1977 N.I. P. areas selected by Council and approved by senior 
governments. 


- 2 - 


2. Confirm the termination of the temporary Clerk-Typist (Kitsilano) and 
Clerk-Typist (Cedar Cottage) positions, effective December 31, 1976 . ~ 


3. Confirm the closing of the Cedar Cottage and Kitsilano Site Office , 
effective December 31 , 1976^ 

Continued intensive resident participation will not be required as 
both of these programs are in the final phase of the Implementation 
Stage. 


4. Extend Mt. Pleasant Planner II, Planning Assistant III and Implementation 
Stage budget to December 31, 1977 . 

This to ensure the effective administration of the first year of the 
Implementation Stage. A portion (20%) of the Planner II salary for 
10 months should be included in the Cedar Cottage budget for supervision 
in the final phase of the Cedar Cottage Implementation Stage. 


5. Establish a Clerk-Typist II (temporary) position for the Mt. Pleasant 
N.I. P. program for the period January I to December 31 , 1977 . 

These Promoters should continue to be budgeted from the N.I. P. programs. 
This function should be reviewed prior to July 31, 1977, with consideration 
given to the availability of R.R.A.P. funds. It should be noted that 
intensive R.R.A.P. promotion has been extremely effective in enabling 
Vancouver to obtain maximum benefit from this program. 


On October 12, 1976, the Federal government informed the City that C.M.H.C. 
is prepared to approve all R.R.A.P. applications on hand as of October 8, 
1976. Applications received after October 8 would be processed on the 
understanding that approval by C.M.H.C. of such applications would be 
subject to 1977 fund allocations. In further discussion with C.M.H.C. 
officials it has been noted that, in fact, the 1977 budget may only be 
sufficient to meet the backlog of applications taken in 1976. 


IV RECOMMENDATIONS 

It should be noted that the temporary staff assigned to Cedar Cottage are 
budgeted until the end of the program, i.e. October 31, 1977. It is 
the intnetion of transfering these staff to new positions which may be 
created as part of 1977 N.I. P. programs. These staff could be transferred 
to Local Area Planning programs if Council is prepared to undertake ^00% 
of the staff costs. This has not been assumed in the report. 

Methods of providing planning services and Local Area Planning programs 
to both N.I. P. - eligible areas and areas not eligible for N.I. P. will be 
the subject of discussion with City Council in the new year. 

Therefore, the Director of Planning RECOMMENDS: 

(1) THAT the temporary Planning Assistant III (Cedar Cottage) position, 
scheduled to be terminated on December 31, 1976, be extended to 
October 31, 1977. 

(2) THAT the Cedar Cottage N.I. P. Implementation Stage Budget from January 
1 to October 31, 1977, contained in Appendix I, be approved. (Funds 
f<^]r this budget are available within existing Cfe'dar Cottage Planning 
Stage and Implementation Stage Administration Accounts). 

(3) THAT the temporary Site Office Co-ordinator (Kitsilano)position, 
scheduled to be terminated on December 31, 1976, be extended 

to October 31, 1977. 

(4) THAT the Kitsilano N.I. P. Implementation Stage Budget from January 1 
to October 31, 1977, contained in Appendix II, be approved. (Funds 
for this budget are available within existing Kitsilano Planning 
Stage and Implementation Stage Administration accounts). 
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(5) THAT the termination of the temporary Clerk-Typist (Cedar Cottage) 
and temporary Clerk-Typist (Kitsilano) positions be confirmed, 
effective December 31, 1976. 

(6) THAT the closing of the Cedar Cottage and Kitsilano Site Offices be 
confirmed, effective December 31, 1976. 

(7) THAT the temporary Planner II (Mt. Pleasant) and the temporary 
Planning Assistant III (Mt. Pleasant) positions, scheduled to be 
terminated on December 31, 1976, be extended to December 31, 1977. 

(8) THAT the creation of a temporary Clerk-Typist (Mt. Pleasant) position 
(January 1 to December 31, 1977) be approved. This position is 
costshareable, and funding is available within this N.I. P. program. 

(9) THAT the Mt. Pleasant N.I. P. Implementation Stage Budget from 
January 1 to December 31, 1977, contained in Appendix III be approved. 
(Funds for this budget are available within the Mt. Pleasant N.I. P. 
Overall Budget). 

(10) THAT the temporary Cedar Cottage/Mt. Pleasant and temporary Kitsilano 
R.R.A.P. Promoter positions, scheduled to be terminated on December 
31, 1976, be extended to July 31, 1977, FURTHER THAT should the 
Federal government make an announcement prior to July 31, 1977, 
which affects the R.R.A.P. funding arrangements, the Director of 
Planning be instructed to report back." 


The City Manager RECOMMENDS that the recommendations of the 
Director of Planning be approved. 


FOR COUNCIL ACTION SEE PAGE(S) 


PEFORT TO CCUTJCIL 

STMDING CaMTTEE OF COUNCIL 
ON 

HOUSH-13 AND ENVUiOl^I^T 


Na/aT±>er 25, 1976 

A meeting of the Standing Canmittee of Council on Housing ea^d Environment Vv^s 
hc;-ld on TlTorsday, ttovember 25, 1976, at 1:30 p.m. in the No. 1 Ccnimittee Roan, 
Tliird Floor, City Hall. 

PIRESENT: Alderman Harcoijrt, Chairman 

Alderman Bird 

Alderman Boyce (Items 7 and 8) 
Alderman Cowie 
Alderman Rankin 

CLERK: E. Bowie 

The Minutes of the meeting of October 28, 1976, were adopted. 

1 M0RI-1ATI 0N: 

1. Fire Alarm Upgrading Order 

1765 West 8 th Avenue (I-lr. F. Berger) 
Fire B^'-law 


The Catimittee had for consideration a Ifenager's Report dated Nbvmber 2, 1976, 
(en file in the City Clerk's Office) in whi.ch tirie Fire Chief and the Director of 
Psrrrdts and Licenses reported on the cost of upgrading the fire alarm systen at 
1765 Wast 8th Avenue. Ttie Electrical Inspection Division of the Department of 
Pe-rrriits and licenses inspected the premises and estimated tiie cost of upgrading to be 
$783.56. I-ir. Berger spoke to the Conmittee and stated that one of the reasons that 
tl.e building had not been datiolished was the assurance given by him to an elderly 
tenant that she ;vOuld never have to move. He stated that this tenant was now 
deceased and it seemed illogical to spend this amount of money to upgrade a building 
v^dch could shortly be donolished. Also he had been told that the alarm system v^uld 
ricve to be hooked up to an .AC source. He stated tJiat all the circuits are in use and 
a separate breaker would be required. He further stated that the fxirnace roam was 
ecuipped with two sprinklers and questioned tlie reason for the installation of three 
heat detectors. 

It vras pc5inted out to Mr. Berger by Fire Chief Konig tliat a separate circuit 
vxuld iX't be required to wire the alam systen as the power use for the alarm wouj-d 
b€; negligible. 

The Connittee explained to Mr. Berger that thiese requironents for upgrading were 
Provincial regulations and that the Coimiittee or the Council load no authority to 
dc^-nn-grade these regulations. As this building is being upgraded to minimum standards 
orJLy r^r. Berger would liave to coiply as instructed. 

After further discussion the Cormittee 

PJoOLvTD, 

A. TI-IAT Mr. Baxger be instructod to upgrade the fire alarm system 
at 1765 West 8th Avenue to bring the building up to the minimum 
starxlard required by the Provincial Fire Mcirsh„al. 

B, TII?i'r tl'ie Fire Cb-ief ba requested, to look into the iratter of the 
insti-illaiJ-on of heat detectors in the furnace room. 


2. Progress l^wrt on Enforc-^ment of Lodgiiig House By-law 
Cine Roya l Rocms, Wicklow P .o tel, 0:u.o Rooms) 

'■Ihe Conmittee had before it for ccnsideratior. a Manager's Report dated 
Ff^/eTiber 18, 1976, (on file in tlie City Clerk's Office) in v;hich the Medical Haaitli 
Gi ficer reported on the progress of the enforcenent of the lodging House By-law at 
ti;e following tliree lcx:ati-OP.s: 

' i,i '.e Foy al Roo m s, 237 Main Street 


Plumbing repairs have been carried out, hov;ever the system is rralfunctioning 
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cind the plunibing contractor is presently Ccirrying out repairs. Ihe problem has not 
been rectified to date. The heating system has been replaced, but is functioning 
only marginally. The owner is proceeding with legal action to have the contractor 
carry out the necessary repairs. 

The owner and operator have been advised that issuance of further permits is 
dependent upon satisfactory repair of the plumbing and heating systems. 


Wicklow Hotel, 1516 Powell Street 

These premises remain vacant and are secured against anyone entering or 
losing space. The only personnel on the premises will be the owner, Mr. J. Reardon, 
and two or three assistants to ensure safety against vandalism. There has been no 
changes or renovations attempted. Court action is continuing. 


Chio Roans, 245 Powell Street 

Renovations proceeding at a satisfactory rate. Present permit is to 
November 30, 1976, but a full permit will be issued if repairs and upgrading continue 
at the present rate. 

The Coitmittee 
RESOLVED, 

THAT the report of the City Manager dated November 18, 1976, 
be received for information. 


3. 1168 East Hastings Street 

Standards of Maintenance By-law 

Mr. E. Ford of the Department of Permits and Licenses reported that all matters 
relating to the building at the above address have been ccnplied with. 

The Ccmnittee 

RESOLVED, 

THAT the verbal report on the premises at 1168 East Hastings 
Street be received for infoiniation. 


4. Closure of Cordova Rooms, 56 East Cordova Street 

The Committee had for consideration a Manager's Report dated November 18, 
1976, (on file in the City Clerk's Office) in which the Medical Health Officer stated 
that the Health Department had received a letter from Hood, Joe, & Chong, lawyers 
representing the Cordova Rooms, stating that their client, Mr. Wing Jan Jung, operator 
of the Cordova Rooms, was ceasing operation as of Deceniber 31, 1976. 

If this operation were to close it woiiLd mean a loss of 35 sleeping units and 
one 5-roCTn housekeeping unit. 

Mr. Morgan, Director of Environmental Health, reported that as of November 25, 

1976, notice had been received that the Cordova Rooms would remain in operation and 
that the operator, Mr. Jung, had reduced the rent and intends to comply with the 
Order to upgrade these premises in oonpliance with the Lodging House By-law. 

He also stated that there are three other premises in the downtown eastside 
area affecting 80 rooms that have indicated they will cease operation on January 1, 

1977. It was pointed out by Mr. Margan that there is a 25% vacancy rate in hotels 
in the dcwntcwn eastside and seme operators are not complying with the necessary 
upgrading. 
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Following discussion the Cotniittee 


RESOLVED, 


A. IHAT the report of the City Manager dated November 18, 1976, 
be received for information. 


B. IHAT the Director of Environmental Health report back to the 
Ccnmittee on the ccnplian::e of the Cordova Roans to the 
upgrading of their prendses as per the Lodging House By-law. 


C. THAT the Director of Environmental Health report verbally to 
the Ccfftmittee on the three premises vMch have indicated 
they will cease operation on Janiaary 1, 1977. 


RECCMMENDATION ; 

5. Hotel Metrople, 320 Abbott Street 
Citizens' Complaint re IStoise 

The Ccmmittee had for consideration a Manager's Report dated November 1, 1976, 
(copy circulated) in which the City Engineer reported that at the Standing 
COTtmittee on Housing and Environment Meeting of 2 September, 1976, the City Engineer 
was instructed to investigate and report back to the Committee on the introduction 
of a system confining garbage pickups in the residential areas of the downtown core 
to the periods early evening to midnight and early morning after 6:00 a.m. 

Because of the extreme daytime traffic congestion in the downtown lanes the 
City operates a night shift garbage collection in the Central Business District. 
This shift operates between 10:30 p.m. and 7:00 a.m. The private haulers also find 
it necessary to work at night. In seme places, and the lane at Hotel Metrop61e, 
320 Abbott, is an exanple, illegal parking in the lanes inhibits the use of the lane 
lantil after 2 a.m. The garbage collection crews therefore find that if they wait 
until after 2 a.m. these lanes are clear, and the work can be performed quickly and 
without delay. 

If parking in certain of the lanes, such as at the Hotel Metropole, is 
controlled to permit truck access prior to midnight, the garbage can be removed 
before that time. The Police Department advises that they presently ticket illegally 
parked cars vMch are fourd in lanes, and tCM away vehicles vdiich block lanes to 
fire truck access. 

Following disctassion the Cotimittee 

RECOMMENDED, 

A. THAT the City's garbage collection night-shift operation be 
continued as at present. 

B. THAT the Police Department be advised that illegal parking in 
certain downtown lanes is preventing collection of garbage before 
12 midnight and that vehicles which block passage ^ by gai^bage 
trucks in these lanes should be removed. 


INFORMATION : 

6. Clarification of Recommendations to City Council re 
Fire By-law Amendments 

The Ccmmittee had for consideration a brief presented by: 
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Ccmmittee of Tenants, 1101 Nicola Street 
i^>artment Tenant Owners Association 
i^artment and Lodging Ho\ase Association 
Rental Housing Coiancil of B.C. 

in which was presented the following recotmendations : 

"a. Allow an appeal against an order of the Fire Chief 
on the grounds of both the National Codes and as 
provided for in them, but also providing for relaxation 
v^ere literal enforcement would result in unreasonable 
hardships; 

b. Allow either the building owner or tenants an opportunity 
to place an appeal, within 60 days of receiving an order; 

c. Define precisely the buildings to which the By-law applies 
and vMch, if any, are exenpt; 

d. Define precisely vto is legally responsible for executing 
order. "Occupants" is too vague and could include tenants." 

The Ccmmittee also considered a memorandimi from the Fire Chief on 'Reocannenda- 
tions to City Council re Fire By-law Amendments In Brief Submitted By Tenants & 
Owners Caimittees ' (copies on file in the City Clerk ' s Office) . 

A member of the Ccmmittee requested the Fire Chief to contact various builders 
and contractors to obtain prices on typical renovations required to upgrade 
buildings to the standards of the Fire By-law. 

Following discussion the Ccmmittee 

RESOLVED, 

A. 1HAT the brief submitted by the Committees of Tenants & Owners 
and the matvorandum submitted by the Fire Chief be received for 
infontation. 

B. THAT the Fire Chief be instructed to obtain prices from various 
builders and contractors for typical renovations to conply with 
the regulations of the Fire By-law, i.e. installation of enclosed 
stairways, fire doors, sprinkler systems, etc., to assist the 
Carmittee in evaluation of future upgradings and to report back 
to the Ccmmittee as soon as possible. 


7. Equitable Distribution of Renovation Costs 
to ;^>artment Buildings: Fire By-law 

The Coitriittee had before it for consideration an exchange of correspondence 
between the Chairman ard Mr. J. Brewin, former Chaintan of the Rent Review Coimission, 
(copies on file in the City Clerk's Office) . 

Mr. B.W. McCulloch and Mr. Patterson of the Rent Review Commission were in 
attendance at the meeting. The Chairman introduced a letter from Mr. Allan MacLean 
of the VairsDuver Caimunity Legal Assistance Society in regard to Secticai 28 of the 
Landlord and Tenant itet v*iich deals with renovation rent increases (copy attached) . 

Mr. McCulloch stated that the Rent Review Ooramission has presented prc^x>sals 
to the Cabinet but that it is not at liberty to say \4iat these proposals are at 
the present time. There is a case before the Conmission currently v*iich raises the 
points put forvard in the Vancouver Coitinunity Legal Assistance Society letter. 
Seme of the concerns of the Society vrould require changes to the legislation. 
Mr. Gardcm has stated that no action would be taken before the next session of the 
House. 

The Honourable R. Mair, Minister of Consumer Services is new the Minister 
responsible for the Rent Review Conmission. He has been briefed on the outstanding 

Cont'd . . . 
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Clause #3 continued : 

What circumstances would terminate the deferment of taxes? 
Would it apply to properties subject to mortgage where the 
mortgagee is now collecting taxes along with the monthly payments 
on the mortgage? 


These and other matters will 
and I would suggest that a Special 
appointed to make recommendations 


have to be determined by Council 

Committee of Council be 
on these matters to Council. 


MOVED by Aid. Phillips, 

THAT the foregoing; matter be referred to the Standing 
Committee on Finance for consideration. 

- CARRIED 


4 . Expropriation of Personal Property 

In the acquisition of Block 42 it became necessary to acquire 
certain buildings such as the Angelas Hotel which, in order to 
continue operating, required the use of personal property such as 
the furniture in the rooms and lobbies, equipment in the restaurant 
and beer parlour. Since the City has no power to expropriate 
personal property it could have been in a very difficult position 
if the owner had refused to sell the equipment with the hotel. 
There is power to expropriate personal property under the 'Municipal 
Act' and Regional Districts also have that power, 

MOVED by Aid. Adams, 

THAT the foregoing clause be approved. 

- CARRIED 

5 . Temporary Investment of Funds 

Under Sections 201 and 259 of the Charter, Council is 
authorized to invest funds that are not immediately required in 
securities of or guaranteed by the Government of Canada or the 
Province of British Columbia. As opposed to this, sinking funds 
may be invested in securities of or guaranteed by the Government 
of Canada or a Province of Canada . The Director of Finance has 
suggested that Sections 201 and 259 be amended so that funds not 
immediately required could be invested in securities of or 
guaranteed by the Government of Canada or a Province of Canada. 

MOVED by Aid. Adams, * 
THAT the foregoing clause be approved. 

- CARRIED 

6. Stock Transfers 


At the present time, the Charter provides that registered 
debentures can only be transferred by the City Treasurer. The 
Director of Finance has suggested that in order to make it easier 
to sell securities in the United States, Council should have the 
power to set up a transfer agent in New York. 

MOVED by Aid. Adams, 

THAT the foregoing clause be approved. 


- CARRIED 
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issues and is attenpting to learn rnore about rent controls and application of the 
Fire By-law and has made no decisions as yet. 

Ihe Conmittee considered the City should provide the Minister vd.th seme 
background infoniHtion. It was agreed the Finance Department be instructed to 
provide the Conmittee with information on the aitount an owner can write-off, (e.g. 
savings for fire insurance, income tax, and capital gains and on the necessity 
of upgrading buildings) . When this information is available the Connittee should 
make representation to Mr. Mair expressing its concerns and suggestions on vAiat an 
equitable sharir^ of the 12% allowable increases in rent for renovations should 
be. Ihe Conniittee does not feel that tenants should have to pay for renovations 
vMch are required under the Fire By-law or any other applicable by-laws. 


Mr. Patterson said that the Rent Review Conmission is studyii^ alternative 
formulae and methods of financing irtprovanents . He outlined what other Provinces 
are doing when dealing with rent controls and will forward this information to 
the Chairman for analysis by the Finance Department. 

RESOLVED, 

A. TflAT the Director of Finance be requested to study information 

on methods owners can use to write-down improvements and report to 
the Conmittee v^t would be an equitable sharing of the 12% 
allov^able rent increases for renovations. 

B. THAT the Chairman write to The Honourable R. Mair advising him of 
the City's concerns with respect to the equitable distribution of 
renovation costs, stating that our Finance Department will be 
studying alternative formulae and methods of financing improvements 
to ascertain an equitable sharing of the 12%, and requesting an 
opportunity to bring forward the Conmittee 's concerns at a meeting 
in the near future. 


8. Chairman's Progress Report 

The Conmittee had before it the Chairman's report (on file in the City Clerk's 
Office) on the progress of the St:anding Caimittee of Council on Housing and 
Environment over the last two years. 

The Chairman noted his recormendations as follows: 

a. Adopt a housing plan after suitable discussion and dialogue. 

b. The housing function and responsibilities of the various 
officials at City Hall should be clarified. 

c. New construction goals for 1977 and 1978 shoiiLd be set out 
for seniors, family and specialty housing. 

d. The Director of Legal Services should be preparing a report on 
the new By-law Enforcanent Prosecutor has been hired. 
Effective and appropriate ways to enforce our various housing 
and environment by-laws should be discussed. In particular, 

a Municipal By-law Court should be in operation in 1977. 

e. With reference to environmental matters Council shouM keep a 
very careful and critical watch on the proposed aijiport 
expansion. 

Other areas that are going to have to be actively considered by a new 
Council are: 

(i) The need for a movement of goods study. 

(ii) Recycling of garbage and energy conservation will 
play an increasingly more important role. 


Cont'd . 
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The Ccxnnittee 
RESOLVED, 

THAT the progress report of the Chairman of the Housing and 
Environment Coitmittee be received and referred to the new 
Housing Cotimittee of Council. 


The meeting adjourned at approximately 2:20 p.m. 


* * * 


FOR COUNCIL ACTION SEE 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


November 25, 1976 


A meeting of the Standing Committee of Council on Finance 
and Administration was held in the No. 2 Committee Room, third 
floor. City Hall on Thursday, November 25, 1976 at approximately 
1:30 p.m. 

PRESENT ; Alderman Volrich, Chairman 

Alderman Kennedy 
Alderman Marzari 
Alderman Sweeney 

COMMITTEE CLERK: G. Harden 


INFORMATION 


1. Good Stuff Games - Grant Request 

The Committee had for consideration a Manager's report dated 
November 15, 1976 (copy circulated) outlining a grant request from 
Good Stuff Games for $327.47 to cover the cost of installation of 
bleachers by the Park Board at "the world's largest backgammon game" 
held on Granville Island on September 18, 1976. Profits of $1,000.00 
from the sale of refreshments and passing the hat were to be donated 
to the Children's Hospital. 

The Director of Social Planning did not support this grant 
request and reported as follows: 

"The applicant is not a Non-Prof it Society and the request is 
to cover a deficit knowingly incurred. It is assumed that persons 
who gave donations to Good Stuff Games did so on the understanding 
that 100% of their contributions would be forwarded to the Children's 
Hospital. Therefore, I feel that Good Stuff Games should deliver 
the entire proceeds to the Children's Hospital and that the cost of 
the bleachers be absorbed by this Company as a promotional expense." 

Mr. Pozer of Good Stuff Games stated that he felt the 
commercial aspect had been played up too much and that they had 
announced that profits in the amount of $1,000.00 would go to the 
Children's Hospital. If the City did not approve the grant the 
$327.47 would have to be deducted from the $1,000.00 leaving only 
$673.00 to be given to the Children's Hospital. 


A motion to approve the grant was put and lost. The Committee 
took no further action on the matter. 


RECOMMENDATION 


2 . Vancouver Bach Choir - Grant Request 

The Committee considered a letter dated November 10, 1976 
(copy circulated) from the Vancouver Bach Choir requesting that 
they be given an opportunity to appeal the decision of Council of 
October 5, 1976 approving a grant equal to the rental of the Queen 
Elizabeth Theatre for one evening. 



Cont'd 
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Clause #2 continued ; 

Representatives of the Vancouver Bach Choir stated that they 
were confused when making their presentation to Council and did not 
make it clear that because they are doing "The Messiah" this year, 
it would require four nights rental of the Queen Elizabeth Theatre 
instead of the one night rental that they usually request. "The 
Messiah" is very popular and the number of people wishing to see 
it requires that they give additional performances to accommodate 
them, although this increases their expenses. 

Following discussion it was 
RECOMMENDED 


THAT City Council grant one night's additional free rental' 
of the Queen Elizabeth Theatre to the Vancouver Bach 
Choir. 


The meeting adjourned at approximately 2:00 p.m. 
************* 


FOR COUNCIL ACTION SEE PAGE(S) .^.5>7. 


REPORT TO COUNCIL 



STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


November 25, 1976 


A meeting of the Standing Committee of Coimcil on Planning and 
Development was held in the No. 1 Committee Room, Third Floor, 
City Hall, on Thursday, November 25, 1976 at approximately 3.30 p.m 


PRESENT : Alderman Kennedy, Chairman 

Alderman Bird 
Alderman Cowie 
Alderman Harcourt 

CLERK TO THE 

COMMITTEE : M.L. Cross 


INFORMATION 

1. Status of Rezoning Applications 

The Committee considered a memorandum dated November 4, 1976 (on 
file in the City Clerk's office) from Mr. H. Schesser, Zoning 
Division, Planning Department forwarding the monthly status of 
rezoning applications as of October 31, 1976. 


RESOLVED: 


THAT the monthly status report of rezoning 
applications as of October 31, 1976 be received. 


2. Status Report on Ma.ior Development Proposals 

At the informal meeting of members of Coiincil and members of 
the Development Permit Board/Panel on October 12, 1976, the 
Director of Planning agreed that his Department would report 
verbally to the Committee on any development permit applications 
received for major developments throughout the City. 

Mr. A. Floyd, Acting Zoning Planner, with the aid of drawings, 
reported verbally on the following development permit applications 
received from October 2S to November 4, 1976: 

(a) D.P.A. #75^10 - 1214 W 7th Ave. - 12 lanit townhouse 

development 

(b) D.P.A. #75^05 - 1167 W 7th Ave. - 6 unit townhouse 

development 

(c) D.P.A. #75^06 - 555 W 5th Ave. -Ill unit apartment 

building 

(d) Preliminary D.P.A. #75942 - 1370 Davie St. - 84 unit 

' apartment building 


Mr. Floyd advised that the Department would report verbally to 
the Committee on a bi-monthly basis. 


cent ' d 
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Clause #2 continued; 


RESOLVED : 

THAT the verbal report of the Acting Zoning 
Planner on major development permit applications 
received October ZS - November 4, 1976 be 
received. 


RECOMMENDATION 

3. Formation and Recognition of Champlain Heights 
Planning Advisory Committee 

On December 9, 1976 Council referred a letter dated November 1, 
1976 from Mr. E. Lyngen, 'Acting Interim Chairman, Champlain Heights 
Planning Advisory Committee and Draft Terms of Reference (on 
file in the City Clerk's office) to the Council Committee for 
consideration. 

Mr. Lyngen distributed information on membership of the original 
C.H.P.A.C. and the attendance in 1976 of those persons who have 
attended the meetings since May 13, 1976. 

He stated the meetings were open to persons who have an interest 
in the development of all of Champlain Heights, including the 
implementation stages of Areas E and F and a continuing community 
involvement in the local area planning programme as approved by 
Coiincil on December iS, 1973 for "overcoming the perceived plan- 
ning deficiencies in the existing built up areas of Champlain 
Heights." 

The Planning Advisory Committee is requesting that Coiancil recog- 
nize the C.H.P.A.C. and the revised Terms of Reference dated 
September 7, 1976 and make provision for Civic staff to continue 
meeting with them. 

The Committee 

RECOMMENDED ! 

THAT the formation of the Champlain Heights 
Planning Advisory Committee and the Terms of 
Reference dated September 7, 1976 be approved. 

FURTHER THAT the Director of Planning report 
back in six months on the workings of the 
Committee . 


INFORMATION 

4. Development Permit Application #75674 - I66I Whyte Ave. 
Kitsilano Coast Guard Base 


The Committee considered a report dated November 12, 1976 (on 
file in the City Clerk's office) which the City Manager submitted 
for Information. 

In the report the Director of Planning advises that a development 
permit application has been received from F. & A.. Construction Ltd. 


cont'd 
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Clause #4 continued; 


on behalf of the Federal Department of Public Works, to add a 
5B' X 32' second storey addition on the existing Kitsilano 
Coast Guard base for offices and storage. Work was already- 
started before the application was made and construction is well 
underway. The Urban Design Panel has approved the design of 
the addition but the Director of Planning is meeting with repre- 
sentatives of the Department of Public Works in an attempt to 
have them improve the appearance of the whole base. 

RESOLVED ; 

THAT the report of the, City Manager dated 
November 12, 1976 be received for information. 

FURTHER THAT the Director of Planning in his dis- 
cussions with the Federal Department of Public 
Works, relay the concerns of the Standing Committee 
on Planning and Development that work had commenced 
before permits had been obtained and the fact it 
shares the view of the Director of Planning that 
the visual appearance of the base should be 
improved. 


5. Development Permit Application #75746 - Airwest Airlines- 
North Foot of Jervis Street 


The Committee considered a report dated November 12, 1976 (on 
file in the City Clerk's office) which the City Manager submitted 
for Information. 

In the report the Director of Planning advises that Airwest 
Airlines have submitted a development permit application to 
retain the existing aircraft landing base (approved to October 
31, 1976) for a further iinlimited period of time. Staff are 
currently preparing policy recommendations that include seaplane 
and helicopter service for the downtown waterfront area- as an 
appropriate and desirable component of the transportation system. 
The Director of Planning is prepared to approve the application 
for a limited period of five years expiring October 31» 19^1. 

The Committee expressed concern about safety, noise, the increased 
nimber and the timing of planes coming into the harbour. 

RESOLVED ; 

THAT the report of the City Manager dated November 
12, 1976 be received for information. 

FURTHER THAT the Director of Planning be instructed 
to bring the concerns of the Committee to the 
attention of the Committee on the Burrard Inlet 
Waterfront and report back. 


cont'd 
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6. Development Permit Application #75915 - Ministry of 

Transport - Flight Control Tower - 200 Granville Street 

The Committee considered a report dated November 17, 1976 which 
the City Manager submitted for Info mat ion/ 

In the report the Director of Planning advised that a development 
permit application has been submitted by the Ministry of 
Transport to add a l6' high pentagonal-shaped control tower, 
32' at its widest section, above the penthouse of the Granville 
Square Tower to operate during daylight hours to control float 
plane safety. 

RESOLVED ; 

THAT the report of the City Manager dated November 
17, 1976 be received for information. 


RECOMMENDATION 


7. Pt. Grey Road Property Acquisition and Development Issues 

The Committee considered a report of the City Manager dated 
November 4, 1976 (copy circulated) in which the Director of 
Planning recommends policies to guide property acquisition and 
private development on the north side of Pt. Grey Road. 

Ms. J. Hlavach, Area Planning, advised that a nimber of policies 
had been approved in principle in October 1975 hut final adop- 
tion was deferred until the policies were discussed with residents, 
the Parks Board and the Vancouver City Planning Commission. On 
February 24, 1976 decision on a final set of policies was 
deferred until a report on the rear building line was received. 
After a Public Hearing, Council on June 1, 1976 enacted the 
amendment to the Zoning and Development By-law establishing the 
building line. 

In line with the City's policy to eventually acquire for park 
purposes, the lands on the north side of Point Grey Road, the 
Director of Planning recommends that the following policies be 
adopted: 

Policy #1 ; That the long term acquisition of all 

property on the north side of Point Grey 
Road be the City of Vancouver's policy 
(Balsam to Alma) . 

Policy #2 ; Property should be considered for acqui- 
sition on the basis of opportunity and 
availability anywhere on the north side 
of Point Grey Road. 

Policy #3 ; A degree of emphasis, when more than one 
opportunity for purchase exists, should 
be placed on acquiring lands abutting a 
street end, and between Balsam and 
Trafalgar. 

Policy #4 ; The beach area should remain in its current 
•natural' condition. 


cont'd 
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Clause #7 continued ; 


Pnl i cv #5 : The development and maintenance of street 
ends as mini-parks, in a manner that will 
improve their usability, should be inves- 
tigated and reported back to City Coiincil. 

Policy #6 : Improved signage and delineation of access 
points and improvement of the access points 
(stairs, hand-rails, etc.) (including an 
additional access point at Hastings Mill 
Park) should be investigated and reported 
back to City Council. 

Policy #7 : An amendment to the Zoning and Development 
By-law (No. 3575) should be prepared that 
would require all designs for retaining 
walls to be approved by the Director of 
Planning who would give regard to location, 
extension from existing cliff face, 
materials, landscaping, texture, etc., 
structural adequacy and safety. In no case, 
however, may seawalls be constructed to 
extend the existing land form at the top of 
the cliff. 

Policy #B t No construction or building should be 
permitted at the base of the cliff. 

Policy #9 : The existing RS-2 and RT-2 District 

Schedules (with the exceptions noted in the 
following two policies) should be used to 
regulate development on the north side of 
Point Grey Road. 

Policy #10 1 Purpose designed apartments and townhouses 
not be permitted on the north side of 
Point Grey Road. 

Policy #11 : No side yard relaxations be granted for new 
developments. 


The Committee 


RECOMMENDED: 


(a) that Policies 1 to 11 contained in the report of 

the City Manager dated November 4, 1976 be adopted 
as the plan for the future of property acquisition 
and development on the north side of Pt. Grey Road. 

(B) THAT the City Engineer be instructed to report back 
on the implementation of Policies 5 and 6. 

(C) THAT the Director of Planning be instructed to make 
application to amend the Zoning and Development 
By-law in order to implement Plan Policy 7, and 
refer such application direct to Public Hearing 
after a report thereon is received from the 
Vancouver City Planning Commission. 


cont'd. . . . 
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8. Downtown-Eastside Neighbourhood Improvement Program - 
1977 Administration Budget 

The Committee had before it a report dated November I6, 1976 
(on file in the City Clerk's office) which the' City Manager 
submitted for Consideration.' 

On September 28, I976 when dealing with recommendations of the 
Standing Committee on Planning and Development City Council 
passed" the following motion: 

"Recommendation A of the Committee contained in this 
clause be approved; except that the following state- 
ment in recommendation (5) of the Manager's report 

This budget of $5^,000 is included in the total 
Implementation Budget of $5^9,300 and is cost 
shareable 

be referred back to the Standing Committee on Planning 
and Development for further consideration. This con- 
sideration to include source of funding should the 
Committee recommend that the City absorb all or part 
of these administrative costs." 

In the report the Director of Planning stated: 

"The Concept Plan which Council dealt with on September 28 indicated that while 
administration and implementation of the program can be costly, particularly 
for a community with very limited funds and many high priority needs, the same 
quantity and quality of administration as required by other N.I. P. programs 
is necessary to carry out this program. 

Administrative costs are a legitimate expense within N.I. P. programs and are 
cost-shareable with the senior levels of government. However, in view of the 
extremely difficult problem of the City trying to meet the area's high priority 
needs with this low level of funding, it appears appropriate in this instance 
for the City to assume the total 1977 administrative costs for this program . 

It should be noted that while the circumstances which created this situation 
are not unique, the administrative costs of future N.I. P. programs should be 
considered cost-shareable; in other words, no precedent is set if Council 
adopts this proposed course of action. 

The Director of Finance indicates that funds are available in the 1974 
unappropriated balance of the City's Neighbourhood Improvement Program fund 
which could be used for this purpose, by approval of Council. " 

Appendices I and II (copy circulated) forming part of the Manager's 
report set out the total N.I. P. allocation breakdown for the 
$685,000 as well 'as a breakdown of the $58,000 allocated for 1977 
Administration Costs. 

The Committee 

RECOMMENDED : 

(A) THAT the City assume the total administrative costs 
of $58,000 for the Implementation Stage of the 
Oppenheimer Area Neighbourhood Improvement Programme. 


cont'd 
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Charter Amendments (cont 'd) 

7 . Handbill Advertising Placed on Vehicles 

Council by resolution requested an amendment to the Street 
and Traffic By-law that would place the responsibil ity . f or litter 
created by the placing of handbills on motor vehicles on the 
company, person or organization on whose behalf the advertisment 
is made. 

No action was taken by the Council on this matter. 

8 . Indemnity for Members of the Park Board 

On February 17th, 1970, Council considered the following 
resolution of the Board of Parks and Public Recreation: 

'BE IT THEREFORE RESOLVED: That the Board of Park 
Commissioners request His Worship the Mayor and Members 
the City Council to request the Provincial Government 
to amend the City Charter to allow for an indemnity to 
members of the said Board of Park Commissioners, in an 
amount equal to that allotted to members of the Board of 
School Trustees ..($2,000 per annum).' 

Council at that time passed the following resolution: 

'THAT the Park Board be advised it is too late to consider 
its resolution respecting indemnities to Park Commissioners 
insofar as the 1970 Charter amendments are concerned and, 
therefore, the matter is being tabled for consideration 
when the 1971 Charter amendments are under review. ' 

MOVED by Aid. Rankin, 

THAT the amendment be approved but that it stipulate a 
maximum of $1,000 per annum and further stipulate that the 
Council shall determine from time to time the amount to be paid 
to members of the Park Board. 

- CARRIED 

9 . Sale of Bay Rum 

On September 22nd, 1970, Council passed the following 
resolution : 

'THAT this subject re the sale of Bay Rum be referred to 
the City Council when consindering Charter Amendments.' 

MOVED by Aid. Wilson, 

THAT the Corporation Counsel look at the possibility of 
arriving at some degree of control through the Food Act or the 
Liquor Control Act. 

- CARRIED 

It is understood that in all the cases where the Council 
has approved the seeking of amendments, the Corporation Counsel 
be instructed to put them in proper form. 

K. Report of Official Traffic Commission 
September 23, 1970 

MOVED by Aid. Rankin, 

THAT the report of the Official Traffic Commission, dated 
September 23, 1970, be adopted. 


- CARRIED 
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Clause #B continued; 


(B) THAT the $5^,000 previously earmarked for adminis- 
tration be reallocated as follows: 

(i) $55,000 to Japanese/Community Facilities 
(for a total of $150,000) 

(ii) $3,000 to Contingency (for a total of $9,300). 


9. Thunderbird Neighbourhood - Disposition of Citv^ovmed land 

The Committee considered a report of the City Manager dated 
November l6, 1976 (copy circulated) in which the Director of 
Planning outlines a proposal for the City-owned lands in the 
Thunderbird Neighbourhood in terms of Council's current corimiit- 
ments for the land and the neighbourhood plan previously adopted 
in May, 1975. 

The adopted plan for the city-owned land bounded by Cassiar St., 
First Avenue, the 401 Freeway, Fifth Avenue and Skeena Street 
included a 2 acre site for a community centre for the Confratel- 
lanza Italo-Canadese Society; a l.S acre park site; a 1.5 
acre church/day care facility and a 5.0 acre warehouse site. 
The original interest in the latter two sites was withdrawn. 

On November 9, 1976 Coiincil approved in principle the sale of 3 
to 4 acres to the Akali Singh Sikh Society for the construction 
of a temple and related facilities but referred the question 
of conditions of development to the Director of Planning for 
report to the Standing Committee on Planning and Development. 

The report states that developer interest has now been expressed 
for the industrial site and it would be appropriate for the ' 
balance of land not committed to the Akali Singh Society to be 
sold for warehouse purposes. 

With respect to the development concept, the Director of Planning 
has prepared a design scheme (illustrated on Appendix II forming 
part of the Manager's Report dated November l6, 1976) defining 
a 3.^ acre site for the Akali Singh Sikh Society and a 2.7 acre 
site for industrial use. Vehicular access to both sites is to 
be exclusively from 5th Avenue east of Skeena. Industrial 
traffic would only be allowed to use Skeena St. from Broadway to 
5th Avenue. 

The Director of Planning recommends that the site be rezoned from 
M-2 Heavy Industrial to CD-I Comprehensive Development for the 
following reasons: 

(a) to provide an appropriate control over the form of 
development to assure harmony with the adjacent 
neighbourhood ; 

(b) to limit the uses of the land to those adopted by 
Coimcil in the original neighbourhood plan; : 

(c) to remove the exercise of development control from 
the sale process thus simplifying sale conditions; and 

(d) to assure the continuation of development controls 
should resale occur. ^ ■ < 


cont'd 
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Clause #9 continued ; 


The CD-I zoning would specify allowable use^ floor space ratio, 
height and parking/loading requirements for the two sites. 

Coimcil agreed to sell the institutional site to the Akali 
Singh Sikh Society with the same conditions of sale as those 
agreed to for the previous institutional use. The specifics 
of the sale will be reported to Council by the Supervisor of 
Property and Insurance. 

Dr. V.S. Pendakur, representing the Akali Singh Sikh Society, 
requested the Committee to delete the 40' height requirement from 
the by-law to be listed as a resolution prescribed by Council. 
There is no way of knowing at this time if special treatment will 
be necessary for the site which might' result in the building 
being slightly higher than 40 feet. If the height restriction 
is a Resolution of Council, it could be amended by a majority of 
Council if the height of the building turns out to be higher. 

He also requested Resolution 2 to read "The development to be 
generally in accordance with the adopted development concept 
rather than "is to conform to the adopted " 

The Committee 

RECOMMENDED ; 

(A) THAT the development concept for lands in the 
Thunderbird area as illustrated on Appendix II 
forming part of the Manager's Report dated 
November l6, 1976 be approved. 

(B) THAT the Draft CD-I By-law be amended by deleting 
section 4 regarding height restrictions from the 
By-law and adding it as one of the Resolutions 
Prescribed by Council. 

(C) THAT the Resolutions prescribed by Council be 
further amended by amending (2) as follows; 

"2. The development to be generally in 

accordance with the adopted development 
concept " 

(D) THAT the Director of Planning be instructed to 
make application to rezone Lot A and Lot B of 
Block 106- log, Section 2S, THSL, Plan 16222 from 
M-2 Heavy Industrial District to CD-I Comprehen- 
sive Development District with the Draft CD-I 
By-law and resolutions restricting the form of 
development be as contained in Appendix III 
forming part of the Manager's Report dated November 
l6, 1976, as amended this day; such application 

to be referred direct to Public Hearing after a 
report from the Vancouver City Planning Commission. 

(E) THAT following rezoning. City staff be instructed 

to prepare a sub-division for the 6. 5 acres in general 
accord with the approved development concept and 
to market the land with conditions of sale as per 
Appendix IV forming part of the Manager's Report 
dated November I6, 1976. 


cont'd 
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Clause #9 continued ; 


(F) that potential purchasers of the subject lands 
be referred to the Street and Traffic By-law 
4944 for a definition of legal industrial routes 
and that Council authorize staff to m'onitor the 
traffic situation in the Thunderbird Neighbour- 
hood after the installation of new development 
and report back if a traffic problem in the 
area becomes evident. 


The meeting adjourned at approximately 4.45 p.m. 


hk COUNCIL ACTION SEE PA6E(S) J^^, 


CITY OF VANCOUVER 


' REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, December 14, 1976, in the Council Chamber, 
Third Floor, city Hall, commencing at 2:00 p.m. 

PRESENT: Mayor Phillips 

Aldermen Bird, Boyce , Cowie, Harcourt, 
Kennedy, Marzari, Rankin, 
Sweeney and Volrich. 

CLERK TO THE COUNCIL: D.H. Little 


PRAYER 

The proceedings in the Council Chamber were opened with prayer. 


' IN CAMERA ' MEETING 

The Council was advised that there were matters to be 
considered 'In Camera' this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Harcourt 
SECONDED by Aid. Sweeney 

THAT the Minutes of the Regular Council Meeting of December 
7, 1976, with the exception of the 'In Camera' portion, be adopted. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Rankin 
SECONDED by Aid. Harcourt 

THAT the Council recess and reconvene later this day, 
following the Special Council (Public Hearing) . 


The Regular Council reconvened at approximately 2:30 p.m., 
with the same Members present. 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Sweeney 
SECONDED by Aid. Bird 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 


Regular Council, December 14, 1976. 

MANAGER'S REPORTS AND DELEGATIONS 


Fire and Traffic Matters 
(December 10, 1976) 


Traffic Conditions at the Intersection 
of Cambie Street and 57th Avenue. 
(Clause 1) 


The Council heard the following delegations requesting a 
pedestrian crossing light at 57th Avenue and Cambie Street: 


Mrs. R. Tarmovaara 
Mr , Bob Morris 

Ms. Mary Williams 


Dogwood Lodge 
Pearson Hospital 


The representatives from Dogwood Lodge submitted a brief 
putting forward several proposals to improve the pedestrian 
traffic problems in this area. 

Mr. Gascoyne, Assistant City Engineer, Traffic Division, 
spoke against a pedestrian-operated light or the installation 
of a cross-walk, for the reasons outlined in the report. 

MOVED by Aid. Rankin 
THAT 

1. Two car parking spaces between the entrance 
to Dogwood Lodge and the stop sign on 57th 
Avenue be eliminated to provide better visibility 
for drivers and pedestrians; 

2. A cross-walk north-south at 57th Avenue, where 
the curb is already ramped, be installed; 

3. The City Engineer report back on the proposal by 
the delegation that appropriate disabled pedestrians 
signs be erected; 

4. The City Engineer report on the installation of a 
sidewalk on the north side of 57th Avenue, west 
from Cambie . 

- CARRIED UNANIMOUSLY 


Building and Planning Matters 
(December 10, 1976) 

Hardship Application - 
2176 East 61st Avenue 
(Clause 1) 

Mr. C. Pritchard, solicitor, on behalf of Mrs. w. White, 
spoke in support of a hardship application regarding 2176 
East 61st Avenue and gave details of Mrs. White's financial status. 

MOVED by Aid. Volrich 

THAT an extension of one year be granted to Mrs. White with 
respect to retention of a housekeeping unit in the basement of 2176 
East 61st Avenue. 

- CARRIED UNANIMOUSLY 
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MANAGER'S REPORTS AND DELEGATIONS (Cont'd) 

Day Care - False Creek 
(Clause 7) 

Ms. Susan Swanson, representing the False creek child Care 
Society addressed council and spoke on matters relating to the 
problems of the Society in finding suitable accommodation for a 
Day Care Centre, and against being located on a permanent basis 
in Hodson Manor. 

The Council also heard briefly from Mr. Oosterhuis repres- 
enting the Multi-Cultural Society, who advised Council not to 
utilize Hodson Manor as a Day-Care Centre. 

MOVED by Aid. Marzari 

THAT the City negotiate a lease, based on three years, with 
Daon for day care premises at Laurel and 6th Avenue, at a 
reasonable square footage rate; 

FURTHER THAT the City Manager report back to the first 
Regular Council Meeting in 1977 on the result of the negotiations. 

- CARRIED 

(Aid. Sweeney opposed) 

MOVED by Aid. Rankin 

THAT the Supervisor of Properties be instructed not to approve 
termination of the existing lease with the Multi-Cultural Society 
of B.C. 

- CARRIED 

(Aid. Cowie and Volrich opposed) 

MOVED by Aid. Bird 

THAT the City negotiate with the provincial Government with 
respect to the Government assuming those operating costs incurred 
by the False creek Day Care Society that it normally assumes in 
the case of other day care centres. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt 

THAT the appropriate Committee next year examine the question 
of funding for Day-Care Centres with the Provincial Government. 

- CARRIED UNANIMOUSLY 


Possible Order to Demolish - 

821 Drake Street. 

(Clause 6) 

Mrs. Shillabeer appeared before Council and advised that she 
has made arrangements to have the roof repaired and other improve- 
ments and is awaiting tradesmen to carry out this work. 

MOVED by Aid. Boyce 

THAT Mrs. Shillabeer be granted an extension of three months 
to complete the necessary repairs and renovations. 

- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIONS 

1. Use of Queen Elizabeth Playhouse 
for Opera Auditions. 

In a letter dated December 1, 1976, the National council 
of the Metropolitan Opera requested a grant for the use of the 
Queen Elizabeth Playhouse for its 1977 opera auditions scheduled 
for Sunday afternoon, January 23, 1977. 

MOVED by Aid. Marzari 

THAT an amount equal to the rental of the Queen Elizabeth 
Playhouse be granted to the National Council of the Metropolitan 
Opera . 

- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 


2. Request to use the word 'Vancouver' 
in name of Association. 


Under date of December 1, 1976, the Arica Association is 
requesting permission to use the word 'Vancouver' in its society's 
name . 

MOVED by Aid. Marzari 

THAT permission be granted to the Arica Association to use 
the word 'Vancouver' in registering its name in Victoria as an 
extra-provincial society. 

- CARRIED UNANIMOUSLY 


3 . Land Use in Salish Park 
Subdivision 


The Council noted delegation requests from Salish Park Residents 
Committee and the Musqueam Indian Band concerning land use in the 
Salish Park Subdivision. 

MOVED by Aid. Bird 

THAT the delegation requests from the Salish Park Residents 
Committee and the Musqueam Indian Band be granted. 

- CARRIED UNANIMOUSLY 


4 . Heritage Designation - 

Strathcona School Building 

In a letter dated December 6, 1976, the Chairman of the 
Vancouver School Board requested that Council rescind its motion 
of November 9, 1976, which designated the Strathcona School as a 
heritage building. The Board also requested to appear as a 
delegation on the matter. 

MOVED by Aid. Volrich 

THAT the delegation request from the Chairman of the Vancouver 
School Board be granted . 

- CARRIED 

(Aid. Marzari opposed) 
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COMMUNICATIONS OR PETITIONS (Cont'd) 

5. Heritage Designation - 
The Vancouver Club. 

Council noted a letter from The Vancouver Club, 915 Hastings 
Street, commenting on the designation of its premises and proposing 
that, before any formal designation is made, the question of 
compensation should be decided. 

MOVED by Aid. Rankin 

THAT the letter from The Vancouver Club be received and no 
further action be taken. 

- CARRIED UNANIMOUSLY 


6 . Christmas Shoppers Bus . 

council, on November 30, 1976, approved the City Manager's 
report recommending a shuttle bus service be instituted between 
Robson, Granville and the Gastown area during the period from 
December 1, 1976 to January 15, 1977. 

In this regard Council noted a letter dated December 9, 1976, 
in which the merchants have now decided not to proceed with this 
"Christmas Shopping Bus". However, the merchants would still like 
to review this concept in March or April of 1977, using roughly 
the same routes . 

MOVED by Aid. Bird 

THAT the communication from the merchants, dated December 9, 
1976, be received. 

- CARRIED UNANIMOUSLY 

At this point in the proceedings Council 
varied the agenda as follows: 

Report of Standing Committee 
on Community Services 
(December 2, 1976) 

Complaints - 5 & 7 West 15th Avenue 
and 246 West 13th Avenue. 
(Clause 2 ) 

Mr. McKenna addressed the Council opposing the proposed 
Boarding Home for Juvenile Boys at 246 West 13th Avenue and the 
proposed community residential centre planned for 5 and 7 West 
15th Avenue . 

MOVED by Aid. Sweeney 

THAT the delegation, and this clause in the Committee's report 
be received for information. 

- CARRIED UNANIMOUSLY 


The Council recessed at 3.50 p.m. and, following 
an 'In Camera' meeting in Committee Room No. 3., 
reconvened in Open Council at 4.20 p.m., with 
Mayor Phillips in the Chair and the same Members 
present . 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

A. JIANAGER'S GENERAL REPORT 
DECEMBER 10 , 19 76 


Works & Utility Matters 
(December 10, 1976) 

The Council considered this report which contains four 
clauses identified as follows: 


CI. 1: Watermain Installations - 1976 Capital Budget 
CI. 2: Charges for Garbage Collection for Strata 

Title Properties 
CI. 3: Local Improvement - Equitable Adjustment 

(Pavement & Curbs, Commercial, 22nd to Kingsway) 
CI. 4: Local Improvements on the 'Initiative Principle' 

and 'by Petition' 


Clauses 1, 2, 3, and 4 

MOVED by Aid. Rankin, 

THAT the recommendations of the City Manager contained in 
Clauses 1, 2, 3 and 4 be approved. 

- CARRIED UNANIMOUSLY 


(Clause 4 was Carried by the Required Majority) 


Building & Planning Matters 
(December 10, 1976) 


The Council considered this 
clauses identified as follows: 


CI. 

1: 

CI. 

2: 

CI. 

3: 

CI. 

4: 

CI. 

5: 

CI. 

6 : 

CI. 

7: 


Hardship Application - 

2176 East 61st Avenue (Clause 1) 


report which contains seven 


Hardship Application - 2176 East 61st Avenue 
Supplying Information to Prospective Purchasers 
concerning the Status of Premises with Respect 
to City By-laws 

Rezoning Application - 2700 Block Commercial 
Drive (S/E Corner at East 11th Avenue) 
Amendments to the Zoning & Development By-law 
#3575 to Permit Community Residential Facilities 
(Halfway Houses) 

Provincial Government Metric Demonstration Project 
Possible Order to Demolish - 821 Drake Street 
Day Care - False Creek 


For Council action on this Clause, see page 2. 


Clauses 2, 3, 4 and 5 

MOVED by Aid. Bird, 

THAT the recommendations of the City Manager contained in 
Clauses 2, 3 and 4 be approved and Clause 5 be received for 
information. 

- CARRIED UNANIMOUSLY 

Possible Order to Demolish 
821 Drake Street (Clause 6) 

For Council action on this Clause, see page 3. 

Day Care - False Creek 
(Clause 7) 


For Council action on this Clause, see page 3. 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Finance Matters 
(December 10, 1976) 

The Council considered this report which contains six 
clauses identified as follows: 

CI. 1: Zoning and Development Fee By-law - Home Crafts 
CI. 2: Block 42 Parking Facilities - Final Rental 

Agreement 
Cl. 3: Habitat Flags and Banners 

CI. 4: Temporary Parking Facility for Police Fleet 
Cl. 5: Civic Theatres - Staffing and Reorganization 
Cl. 6: Quarterly Review of Revenues and Expenditures 
as at September 30, 1976 

Clauses 1 and 2 . 

MOVED by Aid. Bird 

THAT the recommendations of the City Manager, as contained 
in Clauses 1 and 2 of this report, be approved. 

- CARRIED UNANIMOUSLY 

Habitat Flags and Banners 
(Clause 3) 

MOVED by Aid. Cowie 

THAT the request of the Vancouver Public Aquarium for the 
donation of sixty used banners annually for a display program, 
be granted . 

- CARRIED UNANIMOUSLY 

Temporary Parking Facility for Police Fleet 
(Clause 4) 

MOVED by Aid. Bird 

THAT a fence as proposed not be installed around this site, 
and instead funds be provided for the planting of trees, and the 
City Manager report back after discussions with the Director of 
Planning regarding requirement changes in the development permit. 

- CARRIED UNANIMOUSLY 

Clauses 5 and 6 . 

MOVED by Aid. Volrich 

THAT the recommendations of the City Manager, as contained in 
clauses 5 and 6 of this report, be approved. 

- CARRIED UNANIMOUSLY 


Personnel Matters 
(December 10, 1976) 

The Council considered this report which contains two 
clauses identified as follows: 

Cl. 1: Personnel Regulations 170 'Starting Salary', 
240 'Acting Senior Capacity', 245 'Temporary 
Positions' and 248-7 'Training - Recovery of 
City Contributions Employee-Initiated Training' 

Cl. 2: Four Day Week - Turn Down Traffic Volume 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

L. Proposed Theatre in the Round: 
804 West Pender Street 


It was agreed to defer consideration of this matter pending 
the hearing of delegations later this day. (see page 17) 

M. Parade in Downtown Area and 

Use of Sound Truck (Vancouver Canucks ) 

The Board of Administration submitted a report dated 
October 2, 1970, conveying a request of Public Relations Services 
Limited to have a parade on behalf of the Vancouver Canucks, on 
October 8, 1970, to celebrate Vancouver's entry into the National 
Hockey League. 

MOVED by Aid. Sweeney, 

THAT the following recommendation of the Board of Adminis- 
tration be adopted: 

'that the Public Relations Services Limited on 
behalf of the Vancouver Canucks be permitted 
to hold a parade in the downtown area commencing 
11:30 A.M. on Thursday, October 8th, 1970' 

FURTHER THAT the use of a sound truck in the parade be 
allowed . 

- CARRIED 

N. Garibaldi Olympic Development Association: 
Grant Request 


A report was received from the Board of Administration on 
the question raised by the Garibaldi Olympic Development Associ- 
ation as to whether the initial $5,000 grant paid by the City 
should not have been included in the grant of $75,000 for 
promotional purposes. The Director of Finance stated that 
$75,000 has been paid to them in the form of grants and that, 
because of the ambiguity concerning the precise purpose of the 
initial $5,000 grant, the Council might consider whether it would 
not be appropriate to make the total grant to the Association 
$80,000 which would be more in line with the grants made by the 
Senior Governments. The report included a summary of financial 
operations prepared from statements received from a firm of 
Chartered Accountants. 

MOVED by Aid. Wilson, 

THAT an additional grant of $5,000 be made to the Garibaldi 
Olympic Development Association in connection with its promotional 
expenses respecting Whistler Mountain as a potential site for the 
1976 Winter Olympics. 

(tabled) 

MOVED by Aid. Phillips, 

THAT this matter be tabled until the next meeting of the 
Council . 


- CARRIED 


urn 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Personnel Matters 
(December 10, 1976) (Cont'd) 

Clause 1 

MOVED by Aid. Har court 

THAT the recommendation of the City Manager, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 


Four Day Week - 
Turn Down Traffic Volume 
(Clause 2) 

MOVED by Aid. Harcourt 

THAT the recommend? tion of the City Manager, as contained 
in this clause be approved; 

FURTHER THAT the letter from the Citizens Council on Civic 
Development commenting on this matter be received. 

- CARRIED 

(Aid. Sweeney opposed) 


Property Matters 
(December 10, 1976) 

The Council considered this report which contains four 
clauses identified as follows: 

CI. 1: Sale of Residential Lot - E/S St. George 

Street North of S.E. Marine Drive 
CI. 2: Lease of Part of Coroner's Court Building to 

the Provincial Government - 240 East Cordova 
CI. 3: McLaren Electric Building, 1836 West 5th Avenue 

Lease of Portion of Second Floor 
CI. 4: Lease of City-owned Property - 

1572 West 4th Avenue 

Clauses 1, 2, 3 and 4 

MOVED by Aid. Bird, 

THAT the recommendations of the City Manager contained in 
Clauses 1, 2, 3 and 4 be approved. 

- CARRIED UNANIMOUSLY 


B. Cordova House - Staffing 

MOVED by Aid. Marzari, 

THAT the recommendation of the City Manager contained in 
his report dated December 9, 1976, be approved. 

- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 


C. Police Digital Coinmunications 
System 

MOVED by Aid. Rankin, 

THAT the recommendation of the City Manager contained in 
his report dated December 9, 1976, be approved. 

- CARRIED UNANIMOUSLY 


D. Disposition of City-Owned Sites - 
W/S Boundary between 29th Avenue 
and Monmouth 


MOVED by Aid. Bird, 

THAT the recommendation of the City Manager contained in 
his report dated December 7, 1976, be approved. 

- CARRIED 

(Aid. Cowie and Harcourt opposed) 


E. Acquisition of 2640 S.E. Marine Drive 

MOVED by Aid. Rankin, 

THAT the recommendation of the City Manager contained in 
his report dated December 9, 1976, be approved. 

- CARRIED UNANIMOUSLY 


I. Report of Standing Committee 
on Community Services, 
December 2, 1976 

The Council considered this report which contains four 
clauses identified as follows: 

CI. 1: Liquor Permit Application - 4585 Dunbar Street 
CI. 2: Complaints Regarding 5 and 7 West 15th Avenue 

and 246 West 13th Avenue 
CI. 3: City-owned Property at 823 Jackson Avenue 
CI. 4: Advisory Committee to Cordova House 

Liquor Permit Application - 
4585 Dunbar Street 
(Clause 1) 

MOVED by Aid, Rankin 

THAT the recommendation of the Committee, as contained 
in this clause be approved. 

- CARRIED 

(Aid. Sweeney opposed) 

Complaints Regarding 5 and 7 West 
15th Avenue and 246 West 13th Avenue 
(Clause 2) 


For Council action of this clause see page 5. 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Report of Standing Committee 
on Community Services 
(December 2, 1976) (Cont'd) 


city-owned Property at 
823 Jackson Avenue. 
(Clause 3) 

MOVED by Aid. Rankin 

THAT the resolution of the committee, as contained in this 
clause, be approved. 

- CARRIED UNANIMOUSLY 


Advisory Committee to Cordova House 
(Clause 4) 

MOVED by Aid. Rankin 

THAT the recommendation of the Committee, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 


II. Report of Standing Committee 
on Housing and Environment, 
December 2, 1976 

The Council considered this report which contains four 
clauses identified as follows: 

Cl. 1: Status Report on Government Assisted Housing 

in the City of Vancouver 
Cl. 2: Huntingdon Apartments, 1915 Beach Avenue 

Windermere Apartments, 1148 Thurlow Street 

Manhattan Apartments, 784 Thurlow Street 
Cl. 3: City-owned Housing Site - 2nd Avenue and Wallace 
Cl. 4: Future Status of City-owned Sites at 2nd Avenue 

and Wallace, Foster and Euclid, 5th Avenue and 

Arbutus and Ash and S.W. Marine Drive 

Status Report on Government Assisted 
Housing in the City of Vancouver. 
(Clause 1) 

MOVED by Aid. Harcourt 

THAT this clause in the Committee's report be received for 
information . 

- CARRIED UNANIMOUSLY 

Huntingdon Apartments, 1915 Beach Avenue, 
Windermere Apartments, 1148 Thurlow Street, 
Manhattan Apartments, 784 Thurlow Street. 
(Clause 2) 

In considering this clause. Council noted a letter, dated 
December 8, 1976, from Thompson, Berwick & Pratt, solicitors, 
setting out conditions upon which the Company is authorized to 
approach the City for further discussion on behalf of its clients 
Sunco Enterprises Ltd. 

Cont ' d . . 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Report of Standing Committee 
on Housing and Environment 
(December 2, 1976) (Cont'd) 

Huntingdon, Windermere and 
Manhattan Apartments (Cont'd) 

At the suggestion of the Chairman of the Committee the 
recommendations were amended, and it was 

MOVED by Aid. Harcourt 
THAT 

A. The City assist the tenants of Huntingdon Apartments 
in their negotiations to purchase and renovate the 
building and that the Director of Planning and Director 
of Social Planning be instructed to report back to the 
Committee on the progress of the negotiations . 

B. The Greater Vancouver Regional Hospital District be 
requested to defer plans to demolish the Windermere 
Apartments and proceed with renovations to the building, 
amortizing the cost over a five-year period. 

C. The Director of Social Planning, in consultation with 
the Director of Finance and Permits and Licenses, report 
back within one month on the feasibility of City Non- 
profit Housing Corporation involvement in the retention 
and rehabilitation of low rental units in the Manhattan 
Apartments; and that any costs for hiring the necessary 
consultants be paid out of Social Planning Department 
RESER funds . 

D. The Director of Social Planning and appropriate City 
staff investigate and report back to the Committee on 
on the preservation and retention of older buildings 
in the downtown area . 

E. The City sponsor a workshop in March to discuss inner 
city housing programs and funding with representatives 
from C.M.H.C., Provincial Government, G.V.R.D., and 
housing people from other major Canadian cities. 

F. The new Council be asked to introduce an anti-demolition 
by-law amendment setting forth the principle "a unit 
demolished as a unit provided". 

G. The memorandum of the Chairman, dated December 2, 1976, 
and the memorandum of Mr. S. Adams, Social Planner, 
dated December 1, 1976, be received for information. 

FURTHER THAT the letter from Thompson, Berwick and Pratt 
be received for information. 

Underlining denotes amendment - CARRIED UNANIMOUSLY 

City-owned Housing Site - 
2nd Avenue and Wallace 
(Clause 3) 

MOVED by Aid. Harcourt 

THAT the recommendation of the Committee, as contained in 
this clause, be approved. 

- CARRIED 

(Aid. Kennedy, Sweeney, Volrich and the Mayor opposed) 

Cont ' d 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Report of Standing Committee on 
Housing and Environment (Cont'd) 

Future Status of City-owned Sites at: 
2nd Avenue and Wallace Street, 
Foster and Euclid Streets, 
5th Avenue and Arbutus Street, 
Ash and S.W. Marine Drive. 
(Clause 4) 


MOVED by Aid. Harcourt 

THAT the recommendation of the Committee be approved and the 
G.V.R.D. be requested to take over the function of providing 
family rental housing that was to have been undertaken by the 
Vancouver Housing Corporation. 

- CARRIED UNANIMOUSLY 


III. Report of Standing Committee 
on Planning and Development, 
December 2, 19 76 

The Council considered this report which contains four 
clauses identified as follows: 

CI. 1: Proposal for Local Area Planning Program in 

the Shaughnessy Area 
CI. 2: Progress Report on Detailed Design Guidelines 

for Surface Parking Lots - Downtown District 
CI. 3: Grandview-Woodland N.I. P. - Citizen Involvement 
CI. 4: University Endowment Lands Study Team 


Clauses 1-3 inclusive 

MOVED by Aid. Kennedy 

THAT clauses 1 and 2 be received for information and the 
recommendation of the Committee, as contained in clause 3, be 
approved . 

- CARRIED UNANIMOUSLY 

University Endowment Lands 
Study Team. 

(Clause 4) 

MOVED by Aid. Kennedy 

THAT the progress report of the University Endowment Lands 
Study Team be received for information. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Rankin 

THAT the City's previous position with respect to the University 
Endowment Lands be reaffirmed. 

- CARRIED 


(Aid. Cowie, Kennedy, Sweeney and Volrich opposed) 
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CITY MANAGER ' S AND OTHER REPORTS (Cont'd) 


IV. Report of Standing Committee 
on Finance & Administration, 
December 9, 1976 


The Council considered this report which contains four 
clauses identified as follows: 


CI. 1: Analysis of Property Tax Arrears 
CI. 2: Penalty for Late Payment of Taxes 
CI. 3: Britannia Community Services Centre - 

Maintenance and Repairs 
CI. 4: Vancouver Public Library Board Request to Appear 

before Committee with respect to West Point Grey 

Library 


Clauses 1, 2, 3 and 4 


MOVED by Aid. Volrich, 

THAT Clauses 1 and 4 be received for information and the 
recommendations of the Committee contained in Clauses 2 and 3 
be approved. 

- CARRIED UNANIMOUSLY 

(Aid. Sweeney opposed to Clause 2) 


V. Report of Standing Committee 
on Community Services, 
December 9, 19 76 


The Council considered this report which contains seven 
clauses identified as follows: 


CI. 

1: 

CI. 

2: 

CI. 

3: 

CI. 

4: 

CI. 

5: 

CI. 

6: 

CI. 

7: 


New Central and Ferry Hotels - Purchase by 
the City 

Boys' & Girls' Clubs of Greater Vancouver 

Capital Grant Request of $25,000.00 

Sale of Surplus Furniture 

Hastings/Sunrise-Strathcona Community 

Recreation Youth Workers 

Licensed Premises in the Downtown Area 

Juvenile Detention Facilities 

Proposed Expansion - Vancouver International 

Airport 


New Central and Ferry Hotels - 

Purchase by the City 

(Clause 1) 

MOVED by Aid. Rankin 

THAT recommendations 'A' and 'C' of the Committee, as contained 
in this clause be approved and recommendation 'B' be amended and 
then approved as follows: 

'THAT the management, except for the Multi-Use Centre, of the 
New Central and Ferry Hotels, be assigned to the Properties 
Division of the Finance Department.' 

FURTHER THAT the foregoing be subject to the buildings being 
put into a reasonable state of repair to the satisfaction of the 
City. 

- CARRIED UNANIMOUSLY 


.'30 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Report of Standing Committee 
on Community Services. 
(December 9, 1976) {Cont'd) 

Clauses 2, 3,4 and 6. 

MOVED by Aid. Rankin 

THAT clauses 2, 3 and 6 be received for information and 
the recommendations of the Committee, as contained in clause 4 
be approved . 

- CARRIED UNANIMOUSLY 

Licensed Premises in the 

Downtown Area 

(Clause 5) 


MOVED by Aid. Rankin 

THAT the resolution and the recommendation of the Committee, 
as contained in this clause, be approved. 

- CARRIED UNANIMOUSLY 


Proposed Expansion - Vancouver 

International Airport 

(Clause 7) 

Council agreed to deal with each of the recommendations in 
this clause separately, and action was taken as follows: 

MOVED by Aid. Rankin 

THAT recommendation 'A' of the Committee, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Rankin 

THAT recommendation 'B' of the Committee as contained in 
this clause, be approved. 

- CARRIED 

(Aid. Cowle and the Mayor opposed) 

MOVED by Aid. Rankin 

THAT recommendation 'C' of the Committee as contained in 
this clause, be approved. 

- LOST (tie-vote) 
Aid. Bird, Cowie, Kennedy, Volrich and the Mayor opposed) 

VI. Report of Standing Committee 
on Planning and Development, 
December 9, 1976 

The Council considered this report which contains four 
clauses identified as follows: 

CI. 1: Status Report on Major Development Proposals 

CI. 2: Status of Rezoning Applications 

CI. 3: Musqueam Indian Band - Request for Exclusion 

from the Agricultural Land Reserve 
CI. 4: Central Waterfront Official Development Plan 

Clauses 1, 2, 3 and 4 

MOVED by Aid. Kennedy, 

THAT Clauses 1 and 2 be received for information and the 
recommendations of the Committee contained in Clauses 3 and 4 
be . approved . 

- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (Cont ' d) 

VII . Report of Standing Committee 
on Housing and Environment. 
December 9, 1976. 


The Council considered this report which contains eight 
clauses, identified as follows: 

Cl. 1. Report on Costs Incurred by Owners of Apartment 

Buildings to Upgrade Their Buildings for Compliance 

with the Fire By-law. 
Cl. 2. Secondary Suites in Cedar Cottage and Kitsilano: 

Proposed Rezoning to RS-lA. 
Cl. 3. Victory Hotel, 391 Powell Street. 
Cl. 4. Garbage Collection from Strata Title 

Properties: Roll-Out Charges. 
Cl. 5. RRAP Progress Report: Downtown Eastside. 
Cl. 6. Government Assisted Senior Citizens Housing 

Construction: Progress and Future Location Priorities. 
Cl. 7. Housing and Relocation Service. 
Cl. 8. By-law Enforcement. 


Clauses 1, 2, 3, 5, 6, and 8 . 


MOVED by Aid. Harcourt 

THAT clauses 1, 3 and 8 be received for information and the 
recommendations of the Committee as contained in clauses 2, 5 and 
6 , be approved . 

- CARRIED UNANIMOUSLY 


Garbage Collection from Strata Title 
Properties: Roll-Out Charges. 
(Clause 4) 


MOVED by Aid. Harcourt 

THAT the recommendations of the Committee be approved and 
the Director of Legal Services submit the appropriate By-law 
amendment, such amendment to be effective January 1, 1977. 


- CARRIED UNANIMOUSLY 


Housing and Relocation Services 
(Clause 7) 


MOVED by Aid. Harcourt 

THAT the recommendations of the Committee as contained in 
this clause be approved and the Director of Social Planning report 
back early in the new year on continued funding for the Y.W.C.A., 
after March, 1977 . 

- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY. 


G.V.R.D. MATTERS 

There were no matters to be considered in preparation for 
the Greater Vancouver Regional District Meeting to be held on 
Wednesday, December 15, 1976. 
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RISE FROM COMMITTEE OF THE WHOLE 

MOVED by Aid . Boyce 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

ADOPT REPORT OF COMMITTEE OF THE WHOLE 

MOVED by Aid. Boyce 
SECONDED by Aid. Har court 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


BY-LAWS 

1. BY-LAW TO AMEND BY-LAW NO. 3575, 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW (West Broadway - Establi- 
shment of two new District Schedules) 

MOVED by Aid. Rankin, 
SECONDED by Aid. Sweeney, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Rankin, 
SECONDED by Aid. Sweeney, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

(Alderman Boyce was excused from voting on this 
By-law) 


2. BY-LAW TO AMEND BY-LAW NO. 3575, 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW (Both Sides West Broadway between 
Trutch and Stephens; Stephens and Larch; 
and Collingwood and Trutch) 

MOVED by Aid. Rankin, 
SECONDED by Aid. Sweeney, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Rankin, 
SECONDED by Aid. Sweeney, 

THAT the By-law be given second and third readings and the 

Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

(Alderman Boyce was excused from voting on this 
By-law) 
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BY-LAWS (Cont'd) 


3. BY-LAW TO AMEND BY-LAW NO. 3575, 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW (8719 Granville Street) 

MOVED by Aid. Rankin, 
SECONDED by Aid. Bird, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Rankin, 
SECONDED by Aid. Bird, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 
(Mayor Phillips was excused from voting on this By-law) 


4. BY-LAW TO AMEND BY-LAW NO. 35 75, 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW (Text Amendment - Enclave I, 
Champlain Heights - S/W Corner East 
49th Avenue and Boundary Road) 


MOVED by Aid. Harcourt, 
SECONDED by Aid. Boyce , 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Boyce, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

(Mayor Phillips was excused from voting on this 
By-law) 


Regular Council, October 6, 1970 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

0. Request for Street Closure in 
the Downtown Area 


The Board of Administration, under date of October 6, 1970, 
submitted a report for the Council 's consideration, a request 
of the 'Take Back the Earth Committee' for closing of streets 
bounded by Granville, Georgia, Burrard and Smithe, on Saturday, 
October 17, 1970. 

MOVED by Aid. Adams, 

THAT the 'Take Back the Earth Committee' be advised the 
Council is not in the position to accede to its request for 
street closing. 

- CARRIED 


The Committee of the Whole Council recessed at 12:00 noon to 
reconvene at 2:00 p.m. 

The Committee of the Whole Council reconvened in the Council 
Chamber at approximately 2:00 p.m., with the following members 
of the Council present: 

PRESENT: His Worship, the Mayor 

Aldermen Adams, Bird, Broome, Hardwick, 
Phillips, Rankin, Sweeney and 
Wilson 

ABSENT: Alderman Calder 

Alderman Linnell (Illness) 


DELEGATIONS AND UNFINISHED BUSINESS 

1. Sidewalk: 48th Avenue 
Ross to Inverness Streets 

Mr. W. Hay appeared on behalf of certain residents of 48th 
Avenue between Ross Street and Inverness Street asking that a 
sidewalk by local improvement, which was authorized by Council 
on July 28th, be not proceeded with. A communication from 
Mr, O.H. Gildemeister , on behalf of owners of eight properties 
involved, asked that the Council install the sidewalk. 

In view of the fact that there is a difference of opinion 
amongst the residents as to the desirability of constructing 
a sidewalk, it was, 

MOVED by Aid. Broome, 

THAT the City Engineer write to the owners of the properties 
involved in this local improvement project and ask each one his 
views as to whether the work should be carried out or not, for 
report to the Council. 

- CARRIED 

2. Unemployment Situation in the 
Local Union, I.B.E.W. 

Mr. T. Constable, on behalf of Local 213, I.B.E.W., appeared 
before the Council and urged support for the electrical workers 
of this City, many of whom are unemployed and have been for some 
time. The Local submitted the following proposals and asked 
the Council's support: 


cont 'd . 
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BY-LAWS (Cont'd) 

5. BY-LAW TO AJ4END BY-LAW NO. 3575, 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW (Text Amendment - Day Care 
Centres) 


MOVED by Aid. Marzari, 
SECONDED by Aid. Cowie, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Marzari, 
SECONDED by Aid. Cowie, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 
(Mayor Phillips was excused from voting on this By-law) 


6. BY-LAW TO AMEND BY-LAW NO. 4 837, 
BEING THE HERITAGE BY-LAW (Holy 
Trinity Ukrainian Orthodox Cathedral) 

MOVED by Aid. Cowie, 
SECONDED by Aid. Harcourt, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Cowie, 
SECONDED by Aid. Harcourt, 

THAT the By-law be given second and third readings and the 

Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 


7. BY-LAW TO AMEND BY-LAW NO, 4188 
BEING THE ZONING AND DEVELOPMENT 
FEE BY-LAW. (Homecrafts) 

MOVED by Aid. Volrich 
SECONDED by Aid. Sweeney 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

MOVED by Aid. Volrich (in amendment) 
SECONDED by Aid. Sweeney 

THAT the typographical error of $10.00 for each rental be 
corrected to show $15.00 as approved by Council in the City 
Manager's report earlier this day. 

- CARRIED UNANIMOUSLY 
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BY-LAWS (Cont'd) 

BY-LAW TO AMEND BY-LAW NO. 4188 
BEING THE ZONING AND DEVELOPMENT 
FEE BY-LAW (Homecrafts) (Cont'd) 

MOVED by Aid. Volrich 
SECONDED by Aid. Sweeney 

THAT the by-law, as amended, be given second and third 
readings and the Mayor and City Clerk be authorized to sign and 
seal the By-law. 

- CARRIED UNANIMOUSLY 


8. BY-LAW TO AMEND BY-LAW No. 4462 
BEING THE SHOPS CLOSING BY-LAW. 

MOVED by Aid. Cowie 
SECONDED by Aid. Harcourt 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Cowie 
SECONDED by Aid. Harcourt 

THAT the By-law be given second and third readings and the 

Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


9. BY-LAW TO AMEND BY-LAW NO. 4815 
BEING A BY-LAW TO ADOPT A LOCAL 
AREA DEVELOPMENT PLAN. 


MOVED by Aid. Bird 
SECONDED by Aid. Cowie 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Bird 
SECONDED by Aid. Cowie 

THAT the By-law be given second and third readings 
Mayor and City Clerk be authorized to sign and seal the 


and the 
By-law. 


- CARRIED UNANIMOUSLY 
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NOTICE OF MOTION 

Notice was called on the following motion which was submitted 
by Alderman Kennedy, seconded by Alderman Harcourt and recognized 
by the Chair: 

Hangars - Jericho Beach Park 

THAT WHEREAS the Parks Board has deferred action on 
recommendations which would have demolished Hangers #3 and #6 
in Jericho Beach Park; 

AND WHEREAS the incoming Parks Board for 1977-1978 would 
benefit from an expression of opinion on the appropriate future 
uses for the buildings and related facilities of this entire 
development ; 

AND WHEREAS the lessons to be learned from the experience 
of Habitat Forum have not been discussed by Council, then 

BE IT RESOLVED THAT the views of each and every member of 
Council be expressed openly before the end of their terms of 
office in 1976. 

- (Notice) 

ENQUIRIES AND OTHER MATTERS 

Meeting with Certain 
Government Officials 

Alderman Boyce referred to a meeting with The 

Honourable Ron Basford and others 
on Saturday, December 11, 1976, 
concerning the Provincial Health 
Program. 


NEW BUSINESS 

Presentation to Mayor Phillips 

MOVED by Aid. Volrich 
SECONDED by Aid. Kennedy 

THAT in recognition and appreciation of the services 
rendered to the citizens of Vancouver by Mayor Arthur Phillips, 
this Council grant to him a Special Parking Exemption Permit. 

- CARRIED UNANIMOUSLY 


Presentation to Retiring 
Council Members 


Mayor Phillips thanked the Council for his gift and expressed 
appreciation to the Aldermen for their support and cooperation 
during the past years. 

The Mayor then presented silver trays to Aldermen Bird, 
Boyce, Cowie and Sweeney, 


The Council adjourned Sine Die at 6.00 p.m. 


The foregoing are Minutes of the Regi^lar Council meeting 
December 14, 1976, adopted on January 11, 1977. 
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Manager's Report, Deceniber 10, 1976 (WCRKS - 1) 


WORKS AND UTILITY mTTERS 
CITY ENGINEER'S REPCRT 


RBCC»MENDATICN: 


1. Watermaln Installations - 1976 Capital Budget 
The City Engineer reports as follows: 

"Watermaln installations or replacements are required as follows: 

WATERWORKS PROJECT 618 

Street From To 

S.W. Marine Drive 70th Avenue South of 71st Avenue 

71st Avenue S.W. Marine Drive Granville Street 

Hudson Street 67th Avenue 70th Avenue 

67th Avenue French Street Cartier Street 

Estimated Cost: $78,000 

The above installations are to replace leaking steel mains. 

Funds for the project, totalling $78,000, are available from the following 
Waterworks Capital Accounts: 

#128/7906 Short Notice Projects - 1976 Unappropriated $38,000 
#128/7907 Prior to Paving - 1976 Unappropriated 8,000 
#128/7908 Uncompleted Design - 1976 Unappropriated 32,000 

$78,000 

I RECOMMEND that Project 618 be approved for construction and that the 
required $78,000 be appropriated for this work as stipulated above." 

The City Manager RECOMMENDS that the foregoing report be approved. 

2. Charges for Garbage Collection for Strata Title Properties 
The City Engineer reports as follows: 

"At the City Council Meeting of October 19, 1976, the following motion was 
approved : 

1) Strata-Title condominiums which use garbage cans 
be permitted the same pick-up allowance as single- 
family homes, i.e., two cans per unit per week 

2) Strata-Title condominivims which use garbage containers 
be permitted two garbage pick-ups per week, where 
required. 

The two parts of the above motion create some Inconsistency and clarification 
df the intent is required in order that the Refuse By-law may be amended. Further- 
nore, establishment of a commencement date is necessary and for Council information 
cost figures for the proposed changes are set out in this report. 

I ackground 


In 1975, after considering a detailed report from the City Manager, Council 
fdopted a policy of free garbage removal from condominiums with an allowance of 
cne can per unit per week. This policy is based on the average amount of refuse 
jer unit which is the same principle that is applied to single family dwelling where 
the average amount of refuse is two cans per week. 

In a brief dated July 29, 1976 the Strata Plan Owners Association of B. C. requested 
i. change in the basic policy so that condominiums using City containers (rather than 
small cans) be allowed 2 pick ups per week where required. 

Discussion 


In view of the above background it is assumed that the words "where required" 


Cont'd . 
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Clause 2 Cont'd 

:.n the above October 19, 1976, motion are intended to apply to the first part of the 
notion as well as the second part. If this is not the case the basic free collection 
ior condominiums would be inequitable i.e. twice the basic allowance if cans are used 
compared to containers. It would be consistent to apply the condition to all condominiums 
so that the basic free provision for all condominiums would remain at one can per unit 
with additional free service (up to 2 cans per unit) where required in special 
circumstances. Specially, the amendment would be as follows: 

Upon application satisfactory to the City Engineer, but subject to all other 
provisions and charges pursuant to the Refuse By-law, the City Engineer may 
provide the following services without charge: 

(a) Strata-Title condominiums using regulation garbage cans be permitted 
free collection of two cans per unit per week where required. This 
will apply to those Strata-Title developments that are similar to 
private dwellings in terms of design or structure (i.e. town houses) 
and would generate household refuse similar to a private dwelling, and 
therefore these premises will be allowed an extension to the basic allowance 
to two cans per unit per week on a weekly pickup basis 

(b) Strata-Title condominiums using City containers be permitted two free 
garbage pickups per week where required. This will apply to those premises 
where it is shown that due to special circumstances or conditions arising 
out of peculiarities in the site, sufficient container space cannot be 
made available to store the one can per unit weekly free allowance. The 
amount collected without charge on each of the two pickups referred to 
above will be one can per unit, additional amounts or additional calls 
will be charged as provided for in the Refuse By-law. 

Costs: 

The annual cost of the additional service is estimated as follows: 

1. Item (a) above, Strata-Title condominiums using garbage cans 
be permitted two can weekly allowance where required. 

Loss of Revenue: For 1977 - $6,000 

Additional Operating Costs: This cost will not be large initially since 
the average volume is in the order of 1/2 can per unit now, this amount 
has doubled in the past year since free collection was started for Strata- 
Title condominiums and it is expected that the average unit amount of garbage 
will increase gradually in the future. Some premises will take advantage 
of the service immediately, others will take sometime to change their 
disposal methods. There will be some additional operating costs, however 
these are not expected to be significant in the first year but as applicable 
developments such as may occur in Champlain Heights are completed, which may 
require the two can allowance, the budget for garbage collection will 
increase accordingly. 

2. Item (b) above, Strata-Title condominiums using City containers* 
be permitted two free pickups per week, where required. 

Loss of Revenue : Based on the number of premises now receiving two 
calls per week, the annual loss of revenue is $15,000. 

Additional Operating Costs: Assuming that all future Strata-Title 
condominivims will be constructed so that one call per week will suffice, there 
will be no additional operating costs. 


The City Engineer RECOMMENDS that the Director of Legal Services be instructed 
to amend the Refuse By-law to include the additional free collection service, outlined 
above, for applicable Strata-Title and Cooperative condominiums. The effective date 
to be 1 January, 1977." 

The City Manager RECOMMENDS that the above report of the City Engineer be 
approved. 
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3. Local Improvement - Equitable Mjustraent 

(Pavanent & Curbs, Ccitinercial Street, 22nd to KLngsway) 

i The Collector of Taxes reports as follows: 

"The Local Improvement Procedure By-law provides that in the case of 
a '...parcel of land of abnormal shape or situation.,.* the Council may determine 
what variation, if any, is to be applied so that they are '...equitable and fair 
...as compared with other parcels,...' (Section 6, Subsection (l)) 

The usual procedure is for such adjustment to be recommended to 
[ Council as part of the 'First and Second Steps Report,' The adjusted measure- 
ments are then shown on the Collector of Taxes' Notice to the Property Owner, 
and may be revi-ewed by the Court of Revision. 

In the present case, however, the owners of certain lots wish the 
matter of an adjustment to be dealt by Council before they decide whether or 
not to support the netition. 

The proTXJsnd project is for Curbing and Paving of Commercial Street 
from 22nd Avenue to Kingsway. The four lots in cuention are shown on the 
attached sketch. They sit 'sideways' to the street, being only 29.95 feet 
deep. Three of the lots are 99.05 fnet wide and the fourth 76.03 feet wide. 
Some adjustment is clearly appropriate and the following apnroaches have been 
conf^idered. The resulting assessable footages are tabulated below: 

A. Consider what a comer lot of the same dimension would be charged (with 
flankage relief on its longer side). Such comer lot, however, would have 
access to two streets, these lots do not. 


B. Most of the other lots on this project are 33 feet wide. The close 
relationship of the lots in question to the street suggests that a curbed 
and dust-free roadway is of rather more benefit to them than to the other 
lots. 

C. An adjustment formula approved by Council for certain shallow lots on the 
VJater Street Beautification Project. Council, at its meeting of 

July 23, 1974» permitted the reduction of the assessable frontage by 
three-quarters of the proportion which the average depth is less than 
100 feet. 

D. A simple 50/'^ adjustment. 

Applying these four to the lots in question gives the following 
tabulated assessable footages: 


A. Comer lot, same dimensions 

B. Most other lots on project 

C. VJater Street formula 

D. 50!'^ adjustment 


99.05 foot lots 

54.71 feet 
33.00 feet 
47.50 feet 
49.53 feet 


76.03 foot lots 

48.96 feet 
33.00 feet 
36.46 feet 
38.02 feet 


As discussed, "A" may be too severe and "B" too generous. The "other 
two" are almost equal and since simplicity has some advantage, a simple 5Q^ 
adjustment is recommended. 


I RECOMMEIJD, with respect to a proposed local improvement project 
for the curbing and paving of Commercial Street from 22nd to Kingsway, that lots 
56, 57, 58 and 59, south part of block 12 and one foot of 14, District Lot 352, 
be given adjustments iinder Section 6(l) of By-law 3614 so that they are taxed 
on the basis of one-half of the length of their easterly boundaries, abutting 
the street." 


The City Manager RBC0M1ENDS that the recameidation of the Collector 
of T^es be aj^jroved. 


oo 
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4. Local Improvements on the "Initiative Principle" and 
"by Petition" 

The City Engineer reports as follows: 

"FIRST STEP 


As required by the Local Improvement Procedure By-Law, projects for 

Pavements & Curbs, Arterial Streets 
Pavements & Curbs, Downto\m Streets 
Pavements & Curbs, Higher Zone 
Pavements & Curbs, Local Residential 
Lane Pavements and Curbs, Higher Zone 
Lane Pavements, Higher zoned 
Lane Pavements, Local Residential 
Speed Deterrent Bunps 
P.C. Concrete Sidewalk 

P.C. Concrete Sidewalks on School Collector Streets 


shovm on the attached Schedules A, B and C, dated December 3, 1976, are advanced 
to Council on the 'Initiative Principle' and 'by Petition'. 

Information on Projects 

Initiative Projects 

Ic Pavements and Curbs 

A. Transit Routes, other arterials and downtown: 


Partial implementation of the Dwratovm Transportation Plan will result 
from improving these streets. Alberni is also a relatively high maintenance 
street . 


Presently a gravel-shouldered two-lane pavement and transit route, 
inadequate for the increasing traffic. The section to the north was paved in 
1973. Improvement of the next section, 23rd to Kingsway, is also a high priority. 

B. Streets in Commercial, Industrial and Multiple Dwelling Districts 


Generally, in keeping with Council's request to improve pavements on 
West End streets east of Denman, and Nelson and Nicola in particular to alleviate 
traffic problems. 


Alberta, 8th to Broadway 
Columbi a, 8th to Bro a dway 
Manitoba, 8th to Broadxjay 
Spruce, 8th to Broadway 
3rd, Alberta to Columbia 
3rd, Quebec to Main 


Chosen for systematic upgrading of substandard pavements. 


Franklin, Ccmnercial to Salsbury 

Initiated at the request of an abutting business concern, this project 
v;lll contribute to gradual improvement of streets in this industrial area. 


General 


Alberni, Denman to Bidwell and Cardero to Jervis 
Bute, Robson to Hastings 
Melville, Thurlow to Jervis 
Thurlow, Pender to Hastings 


Rupert, 15th to 23rd 


Bute, Comox to Davie 
Nelson, Bidwell to Jervis 


Willow, Broadway to 6th 


Installation of curb and gutter, etc. will complete an upgrading, begun 
i.n 1976, to provide a suitable pavement for this False Creek transit route. 
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Clause 4 Cont'd 
;2. Lanes 

' A. Lanes In Higher Zoned Districts 

Most have been chosen on basis of relatively high maintenance demands, 
the remainder due to recent or Imminent sewer construction. 

L/S Alexander, Jackson to Princess 
L/S Barclay, Denman to Nicola 
L/S Cornwall, Balsam to Vine 
L/W Fraser, King Edward to 26th 
L/W Fraser, 26th to 27th 
L/E Fraser, 43rd to L/S 43rd & 
L/S 43rd, L/E Fraser to Chester 

L/W Fraser, 48th to L/N 48th 
L/S Powell, Jackson to Princess 

L/S 8th, Clark to Commercial 

L/S Powell, Jackson to Princess 
L/S Powell, Princess to Heatley 
L/E Victoria, 48th to 49th 
L/W Victoria, 47th to L/N 49th 
L/S 1st, Balsam to Vine 
L/S 1st, Vine to Yew 

B. Lane In Residential Zoned District 

One project, originally by Petition, Is advanced as an Initiative 
project in accordance with Council's motion of October 19, 1976, because an 
error had occurred In the circulation of the petition. 

3 . Sidewalks 

The sidewalk on Victoria Diversion Is Initiated primarily to serve 
the elderly of Chelsea Manor. 

I 

Capital Funds and Timing 

The source of funds for the City's share of these projects Is dealt 
with In the Director of Finance's 'Second Step' Report, below. As he notes, ap- 
proval of the 138 projects In Residential Lanes listed In Schedule C Is subject 
to Council approval of Supplementary Capital funds. If, however, we wait until 
the 1977 Supplementary Budget has been dealt with before starting the Local Im- 
provement steps, the Court of Revision would be so late that completion of the 
work In the 1977 paving season would be very doubtful. We propose, therefore, 
that these steps be started. Council's final undertaking of the projects would 
i-ollow the Court of Revision and could. If necessary, be deferred pending Budget 
approval . " 


The Director of Finance reports as follows: 
"SECOND STEP 

In accordance with the provisions of the Local Improvement Procedure 
By-law, I am submitting the City Engineer's report dated December 3, 1976. 

The estimated total cost of these Improvements is $3,140,553 and the 
City's share of the cost Is $1,694,380. 

Funds for the City's share of most of these projects will come from 
the 1977-81 Streets Capital Plan. However, the number of petitions submitted for 
Residential Lane Paving Is almost three times what can be covered by the first 
year's share of the amount In that Plan. To undertake the whole of the works. 
Council would have to approve $115,297 of 1977 Supplementary Capital funds for the 
Residential Lane Paving Program. An alternative would be to use almost one-half 
of the Flve-Year Plan allocation In this first year but this would merely compound 
the problem In later years. The actual approval of these funds would be In 1977, 
when Council considers the 1977 Supplementary Capital Budget and determines Its 
priorities. Work on the 138 projects listed on Schedule C could not start until 
this had been done. 

Cont'd , . . 
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I have to report that necessary financial arrangements can be made to 


carry out the work on the projects listed on Schedules A and B, subject to Council's 
approval of the 1977 Streets Basic Capital Budget, and on the projects listed on 
Schedule C only if Council is able to approve funds in the 1977 Supplementary 
Capital Budget." 

The City Manager has decided that it is desirable to undertake the pro- 
jects referred to and RECOMMENDS that: 


(a) The reports of the City Engineer and the Director of Finance 

be adopted together with the details of the Second Step Reports 
on file in the City Clerk's office. 

(b) The City-owned parcels shown on the list attached to the detailed 
Second Step Report for the Local Improvement projects be declared 
assessable. 

(c) The following streets be designated as School Collector Streets 
for the purpose of Part I of the Local Improvement Procedure 
By-law: 

Penticton St. from 22nd Ave. to Lane South of 22nd Ave. 
Penticton St. from 24th Ave. to 25th Ave. 
Slocan St. from Venables St. to Parker St. 

43rd Ave. from Commerical St. to lane west of Commercial St. 
54th Ave. from Brooks St. to Butler St. 
70th Ave. from Selkirk st. to Osier St. 

(d) The Court of Revision for the projects listed in the attached 
schedule dated December 3, 1976, be held at 7:30 p.m Thursday, 
February 24, 1977. 


r02 CQUUOL ACnO?J S^i 


Regular Council, October 6, 1970 

DELEGATIONS AND UNFINISHED BUSINESS (cont'd) 

Unemployment Situation in the 
Local Union: I.B.E.W. (cont'd ) 

"1. That the government re-institute the winter works program. 

2. That government at all levels embark on a comprehensive 
program of low cost housing. At present day prices and 
rents, it is highly unlikely that the housing targets 
for this or subsequent years will be met on the basis of 
ordinary commercial home-building. Government must face 
up to the fact that unless, and until there is a funda- 
mental change in the cost of housing a substantial part 
of the population will be dependent on publicly assisted 
housing. It is especially necessary that this should 

be proceeded with now when it will also serve to alleviate 
unemployment . 

3. With particular relevance to our own trade we would urge 
that a program be instituted to put electric wiring 
underground. This is a reform which must be undertaken 
eventually, and the longer it is delayed the more expensive 
it is likely to be. While the primary responsibility for 
this must rest with the provincial government and its 
creature the B.C. Hydro, all levels of government have 

a role to play - in prescribing standards, in influencing 
the appropriate authorities, perhaps in financing. 

4. All restrictions on school and hospital construction 
should be lifted and plans now awaiting approval should 
be proceeded with, without delay." 

MOVED by Aid. Wilson, 

THAT the Council endorse in principle the brief presented 
by the International Brotherhood of Electrical Workers, Local 213, 
and direct that there be prepared a submission on behalf of the 
City to the Federal and Provincial Governments along similar 
lines, which submission should urge the setting up of works 
programs and the carrying out of other steps to assist in relieving 
the distress caused by economic conditions. 

(amended) 

MOVED by Aid. Rankin, in Amendment, 

THAT the following words be added to the motion of Alderman 
Wilson : 

'FURTHER THAT the Council appoint a delegation to present 
the City's submission to the Federal and Provincial 
Governments and it be understood the delegation may 
be joined by other groups who may desire to make a 
presentation in conjunction with the Council's 
presentation. ' 

- CARRIED 

The motion, as amended, and reading as follows was put : 

'THAT the Council endorse in principle the brief presented 
by the International Brotherhood of Electrical Workers, 
Local 213, and direct that there be prepared a submission 
on behalf of the City to the Federal and Provincial Governments 
along similar lines, which submission should urge the setting 
up of works programs and the carrying out of other steps to 
assist in relieving the distress caused by economic conditions; 

FURTHER THAT the Council appoint a delegation to present the 
City's submission to the Federal and Provincial Governments 
and it be understood the delegation may be joined by other 
groups who may desire to make a presentation in conjunction 
with the Council's presentation.' 

- CARRIED 
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BUILDING & PLANNING MATTERS 

RECOMMENDATION 

1. Hardship Application - 2176 East 61st Avenue 


Mr. Colin A. Pritchard, Barrister and Solicitor, has requested 
to appear before Council as a delegation on behalf of Mrs. M. 
White with respect to a refused Hardship Application. 


The Director of Permits and Licenses reports as follows: 


"On December 10, 1974, City Council considered an applica- 
tion by Mrs. White under the Hardship Policy for the 
retention of a housekeeping unit in the basement of the 
above building. The Hardship Committee had recommended 
that the application be refused but Council amended this 
decision and instructed that enforcement action be 
withheld for a limited period of time of one year. 

On March 11, 1976, the Hardship Committee considered a 
further application by Mrs. White and again recommended 
that the application be refused. The Committee noted 
that the applicant is a widow with two dependents, but 
fully employed and even after the discontinuance of the 
illegal accommodation, would still receive an income of 
$1,200 per month. The Committee further noted that 
neither age nor health were factors. 

It is therefore recommended that the decision of the Hardship 
Committee be endorsed and the application be refused." 

The City Manager RECOMMENDS that the recommendation of the 
Director of Permits and Licenses be approved. 

DELEGATION THIS DAY: Mr. C. Pritchard. 


2. Supplying Information to Prospective Purchasers 
Concerning the Status of Premises With Respect 
to City By-laws 


The Director of Permits and Licenses reports as follows: 

"For many years, our department has been providing prospec- 
tive purchasers or agents with information, without charge, 
concerning the status of a building as regards zoning, or 
occupancy, or of any outstanding orders or By-law infrac- 
tions. Inquiries of this nature are frequently requested 
and given verbally by telephone or at the counter, but 
lawyers acting on behalf of a client often write and request 
a written reply regarding the status of a premises. The 
number of written requests of this nature has steadily 
increased and since there is a cost factor involved in 
researching our files and preparing a letter, I suggest that 
a fee be levied to recover these costs. Verbal requests via 
telephone or at the counter would continue to be provided as 
a service to the public at large. 

Prospective purchasers wish to be informed that there are no 
By-law "Work Orders" against the premises and that such 
premises comply with City By-laws, such as Building, Plumbing 
or Electrical By-laws etc. In cases where inspections are 
required to determine By-law compliance, a fee under the 
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Clause #2 continued ; 

related By-law is charged. However, there are many instances 
when inspections are not required (recent permits are on file) 
and a reply stating that as of the date or dates of recent 
permits, the premises appeared to comply with the By-laws, 
and that no "orders" are outstanding against the premises, 
would be satisfactory. 

The approximate cost of providing a "clearance"' letter of 
this type on a premises is $15.00 and I suggest that a fee 
for the above amount be charged for all written requests. 
The form letters or wording of all written clearances would 
have the prior approval of the Director of Legal Services. 

At present the number of requests for this information ranges 
between one and three per day, or 25 per month, and the 
revenue of approximately $375.00 per month will therefore 
adequately cover the costs involved in reviewing each file 
and in replying to the inquiry. No increase in staff is 
required and no other related costs are anticipated. 

RECOMMENDED 

A. That a fee of $15.00 be charged for each written inquiry 
regarding the status of a premises with respect to "work 
orders" outstanding against a premises according to City 
By-laws administered by the Permits and Licenses 
Department. 

B. That the above fee and procedures relative thereto 
become effective on January 1, 1977." 

The City Manager RECOMMENDS that the recommendation of the Director 
of Permits and Licenses be approved. 


3. Rezoning Application - 2700 Block Commercial 
Drive (S.E. Corner at East 11th Avenue) 


The Director of Planning reports as follows: 

"An application has been received from Mr. Alfred Pereira requesting 
an amendment to the Zoning and Development By-Law No. 3575 whereby 
the above-mentioned property be rezoned from (RT-2) Two-Family 
Dwelling District to (C-2) Commercial District for the purpose of: 

'building a rata i I /service and office building.' 

SITE DESCRIPTION 

The site is located on the south side of East Nth Avenue, west of Commercial Drive 
and has a frontage of 30 feet and a depth of 122 feet south to a lane. The site 
is the easterly portion of Lot D which has a frontage of 122 feet along East Nth 
Avenue and 122 feet along Commercial Drive (See Appendix A). 

The site is presently zoned (RT-2) Two-Family Dwelling District and Is vacant. The 
westerly portion of the remainder of Lot D is zoned (C-2) Commercial District and 
developed with several Billboard displays and a small associated utility structure. 
The lands to the south and northwest are zoned (C-2) Commercial District and developed 
with Gasoline Service Stations. The lands immediately on the west side of Commercial 
Drive are zoned (C-2) Commercial District and developed with one and two storey 
commercial developments with some residential units above. The lands to the north, 
east and southeast are zoned (RT-2) Two-Family Dwelling District and developed with 
duplex and multiple conversion units. The lot immediately north of the site, across 
East Nth Avenue, is zoned (RT-2) Two-Fami ly Dwelling District and developed with 
parking to serve a retail firm located further to the north along Commercial Drive. 
(See Appendix B) . 
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BACKGROUND 

As a consequence of a land consolidation approved in 1958, Lot 'D' was created with 
split zoning (See Appendix C). 

At a Public Hearing held in January 1968 an application was considered to rezone 
the easterly 30 feet of Lot D (the site in question) to (C-2) Commercial District 
for the purpose of developing a two-storey office building with basement assembly 
hall and a one-storey parking structure. Council, at the Public Hearing, approved 
the application subject to the owners entering into an agreement as to the use of 
the building and the number of off-street parking spaces to be provided. Particular 
regard was to be given to the design of the parking structure immediately adjacent to 
the residential I y-zoned properties. The applicants did not proceed and the easterly 
30 feet of Lot D was not rezoned. 

ANALYSIS 

The applicant, at the time of filing this application, was informed of the applic- 
ation by the Director of Planning to amend the text of the (C-2) Commercial District 
Schedule whereby office use as an outright use could not exceed a floor space ratio 
of 1.2 nor 5,000 square feet of net rentable space. If approved, any office space 
greater than a floor space ratio of 1.2 or 5,000 square feet would be dealt with as 
a conditional use. 

Having a width of 30 feet, the site is too narrow to be subdivided from Lot D for 
the purpose of creating a legal lot in an (RT-2) Two-Family Dwelling District. 
Development of this site under existing zoning is most likely to take the form of 
parking to be used in conjunction with development of the remainder of Lot D under 
(C-2) Commercial District zoning. Parking is a conditional use on lands zoned as 
residential and could be handled through the Development Permit process. 

Having equal site dimensions along both Commercial Drive and East 1 Ith Avenue, 
determination of the fronting street rests with the Director of Planning. If the 
rezoning were to be approved to (C-2) Commercial District and Commercial Drive 
designated as the fronting street, future development of this property could cover 
the site exclusive of a 10 foot rear yard adjoining the easterly property line. 
This rear yard could be used for required parking and loading although screening 
from the adjoining residential property would be required. Ultimate development 
with East I Ith Avenue as the fronting street would require a 3 foot side yard 
adjoining the res I dent la I I y-zoned lands to the east. No yards would be required 
along East I Ith Avenue, Commercial Drive or the lane, although parking and loading 
would likely be accommodated adjacent to the lane. 

Given the possibility of developing the entire site under (C-2) Commercial District, 
If the rezoning is approved, it is felt that the scale of development which would 
be permitted would be inappropriate regarding the adjacent residential properties. 
This Department is also concerned with the possible design of parking, loading and 
services on that portion of the site abutting the lands zoned as residential. 

A survey of lands zoned as (C-2) Commercial District along Commercial Drive between 
East lOth Avenue and East 12th Avenue indicate that additional commercial space Is 
not in sufficient demand to warrant an expansion of commercial zoning at this time. 

For the above reasons, the Director of Planning does not feel that a rezoning of the 
site from (RT-2) Two-Family Dwelling District to (C-2) Commercial District is 
appropriate. The Director of Planning would favourably consider a development 
permit application for a suitably designed public parking area on this site 
ancillary to a commercial development on the remainder of Lot D zoned as (C-2) 
Commercial District. 

RECOMMENDATION : The Director of Planning recommends that the application be not 
approved. " 

The City Manager RECOMMENDS that the foregoing recommendation of the Director of 
Planning be approved. 


Cont ' d 


Manager's Report, December 10, 1976 


(BUILDING - 4) 


4. Amendments to the Zoning and Development By-law 
No. 3575 to Permit Community Residential 
Facilities (Half-Way Houses) 

The Directors of Planning and Legal Services report as follows: 


'Council on October 5, 1976 when considering a report on establishing a new 
Zoning and Development By-Law designation for half-way houses, group homes, 
and related facilities resolved that these types of facilities are to be 
designated as Community Residential Facilities which are to be permitted as 
conditional uses in all commercial and residential area; with notification of 
neighbours to be at the discretion of the Director of Planning, after a 
recommendation from the Director of Social Planning. 

Attached as Appendix A are the resolutions of Council of October 5, 1976 including 
the definition for Community Residential Facilities. 

The Directors of Planning and Legal Services were instructed by Council on October 
5, 1976, to report back on necessary by-law amendments. 


Necessary By-Law Amendments 

a) General Sections : Section 2 'Definitions' is the only General Section to 
be amended. Section 2 is amended by inserting the following definition for 
Community Residential Facility, immediately following the definition for 
Boarding House: 

'"Community Residential Facility" shall mean any group-living arrangement 
for a maximum of ten (10) persons with physical, mental, emotional or 
related handicaps and/or problems, that provides food and/or lodging and 
that is developed for the personal rehabilitation of its residents through 
self-help and/or professional care, guidance and supervision.' 

b) District Schedules : Council on October 5, 1976 resolved that Community 
Residential Facilities are to be conditional uses in commercial and residential 
areas. While preparing this report. It became apparent that it would be 
appropriate for these facilities to be allowed as conditional uses in the other 
district schedules in the by-law Including the central area. These other 
district schedules would include the Industrial District Schedules, the Fairview 
Multiple Dwelling District Schedule, the Comprehensive Development Districts for 
the Downtown East Side and Cedar Cottage; and the False Creek, West End, and 
Downtown Official Development Plans. 

Council on October 5, 1976 when it established that Community Residential 
Fac i I I ties shou I d be conditional uses, had some concern regarding the notification 
of neighbours when a facility is proposed. Some members of Council expressed 
a desire that neighbours always be notified. It was recommended, at that time, 
that notification be at the discretion of the Director of Planning, after 
recommendation of the Director of Social Planning. Council resolved that 
notification be at the discretion of the Director of Planning, after a recommend- 
ation from the Director of Social Planning. 

Following the meeting of October 5, 1976 the Directors of Planning and Social 
Planning reconsidered the notification of neighbours. In order to ensure that 
immediate neighbours are notified it is now recommended that notification of 
neighbours be required and the Director of Planning have the discretion as to who 
shall be notified in the immediate area. In this way the immediate neighbours 
are notified and whether those people living one or two blocks away are notified 
is left to the discretion of the Director of Planning. 

Therefore, it is recommended that Section 2(A) 'Conditional Uses' be amended 
for the following schedules by inserting the words " Community Residential Facility , 
provided adjacent property owners are notified as determined by the Director of 
P I ann I ng" : 


Cont ' d 



Manager's Report, December 10, 1976 


(BUILDING - 5) 


Clause #4 continued: 


RA-I 

RS-I 

RS-2 

RS-4 

RT-I 

RT-2 

RT-2A 

RM-I 

RM-2 


RM-3 

RM-3A 

RM-3AI 

RM-3B 

RM-4 

C-l 

C-2 

C-2B 

C-3A 


M-l 

M-IA 

M-2 

FM-I 
C-2C 
C-2CI 

RT-3 


It is further recommended that the words "Community Residential Facility, 
provided adjacent property owners are notified as determined by the 
Director of Planning" be added to the following Comprehensive Development 
Di str i cts : 

CD-I By-Law No. 4917 (Downtown Easts ide) 
CD-I By-Law No. 5016 (Cedar Cottage) 

In the Central Area it is recommended that these facilities be permitted, 
therefore the following Official Development Plans should be amended to 
include the definition of Community Residential Facilities: 

West End Official Development Plan 
False Creek Official Development Plan 
Downtown Official Development Plan 

The Vancouver City Planning Commission at its meeting on November 3, 1976 
considered the report and concurred with the recommendations of the 
Directors of Planning and Legal Services. They further resolved that 
notification of adjacent property owners should be required as outlined 
in the report. 

RECOMMENDAT I ON : The Directors of Planning and Legal Services recommend the 
that the following recoitunendation be received and the whole 
matter be referred direct to a Public Hearing: 


The City Manager RECOMMENDS that the foregoing recommendation of 
the Director of Planning and the Director of Legal Services be 
approved. 


INFORMATION 


The Project Manager reports as follows: 

"On September 21st, 1976, the Project Manager reported to Council 
that^Dunhill Development Corporation acting on behalf of the 
Provincial Government had approached the City requesting con- 
sideration for a metric housing demonstration project in 
Champlain Heights. 

Council passed the following motion: 

"THAT Council approve in principle the sale or lease of 
Enclave 16 (Champlain Heights) to Dunhill Development 
Corporation for the construction of a metric housing 
demonstration project. This project to be subject to 
development guidelines and design controls similar to 
those specified in the ^"Implementation Report/Areas E 8 F 
Champlain Heights". 


That the application to amend the Zoning and 
Development By-law No. 3575 and the Official 
Development Plans as outlined in this report 
be approved. 


5. 


Provincial Government Metric Demonstration Project 
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AND FURTHER that the City and Dunhill Development Corporation 
jointly appoint an independent appraiser to determine fair 
market value for Enclave 16." 

The ^ firm of Grover Elliot was retained and on October 21st, 1976 
their report was received. Market value of this enclave was 
found to be $1.8 million dollars. (9.43 acres, 113 units = 
$15,929 per unit or $190,880 per acre). 

Following receipt of this appraisal, the Project Manager contacted 
Dunhill. They indicated that they were not in agreement with the 
joint appraisal. A meeting was held with Dunhill and they stated 
they were not willing to proceed on the basis of land costs of 
$1.8 million. Dunhill indicated that any offer they md.ght make 
would ^ be considerably less than this figure. Staff pointed out that 
the City was not in a position to negotiate a sale on this land as 
it had not been advertised publicly. 

On November _ 10th, 1976 the Project Manager received a letter from 
Dunhill indicating they were not prepared to proceed with this 
project. A recent Press Release from the Provincial Government 
noted that this project was now being planned for a site on 
Burnaby Mountain. 


The Project Manager notes that the marketing of these lands will 
proceed as initially planned -- bid packages for the market 
enclaves will be prepared in January, 1977. The lands will be 
advertised in February and results will be reported to Council 
on March 15th, 1977 . " 

The City Manager submits the foregoing report of the Project 
Manager for the INFORMATION of Council. 


CONSIDERATION 


6. Possible Order to Demolish - 821 Drake Street 


On February 25, 1975, City Council passed a resolution with respect 
to considering the above building under Section 324A of the 
Vancouver City Charter to declare the building a nuisance. 
Mrs. Shillabeer, the owner has appeared before Council on two 
occasions with the last appearance on October 26, 1976 when 
Council passed a further motion: 

"THAT further consideration of this matter be deferred 
for one month to permit Mrs. Shillabeer to proceed with 
renovations to 8 21 Drake Street; 

FURTHER THAT the Director of Permits and Licenses report 
back to Council at the end of the deferral period." 


The Director of Permits and Licenses reports as follows: 


"Reinspection of the building on December 2, 1976, found 
that it was stxll unoccupied and that nothing has been 
done to repair or clean up the building. The building is 
still secure, however, the front and rear porches, pantry 
and chimney are in a defective structural condition." 


The City Manager submits the foregoing report of the Director 
of Permits and Licenses for Council's CONSIDERATION. 
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RECOMMENDATION 

7 . Day Care - False Creek 

The Development Consultant reports as follows: 

"The precise number of families requiring a day care service is not 
known. However, according to Provincial statistics, supplied by the 
Department of Human Resources, 12% to 15% of pre-school children in 
the Metropolitan area require day care. We have been advised that in 
False Creek, this could be higher due to the income mix and the pro- 
bability of a higher number of working single parents. The day care 
requirements for the 200 pre-school children in Phase 1 using these 
projections could be in excess of 25-30 children. 

A 40-50 child False Creek day care was first proposed by The Nether- 
lands Association in the spring of 1975 as part of their False Creek 
development proposal, and later reduced to 20. Later in June of 1975, 
Council leased Hodson Manor (1254 West 7th Avenue) to the Multicultur- 
al Society of B. C. and included in the lease was a sub-lease to the 
Little People's Day Care Society. An agreement was subsequently made, 
which the City was informed of, between the Little People's Day Care 
Society and The Netherlands Association that would allow the day care 
operation to move into the Netherland's False Creek project upon its 
completion. This was done without the knowledge or concurrence of 
the Development Group. 

The resulting situation is that in January of 1977 when the Hodson 
Manor is ful^fy converted into a multicultural centre, there will 
still be only one day care centre, located in the Netherlands project 
but now it will serve both the Fairview and the False Creek residents. 

The Little People's day care is presently made up of 10 non-False 
Creek children and 3 False Creek children and if they choose to move 
into the Netherlands Day Care centre which will be licensed for 20 
children, a total of 10 children could be accommodated from False 
Creek and 10 from the surrounding community. 

This will leave a short fall situation for at least 20 children re- 
quiring day care facilities. The Provincial Government indicate they 
have no funds in their present day care budget, and the local office 
is not expecting additional capital funds for additional day care 
facilities in this area. 

As the optimum staffing size for operating a day care is 20 children 
and as Provincial assistance to parents is dependent upon full regis- 
tration, it would seem that the additional 20-child day care would not 
be required until the late summer of 1977 when the last substantial 
block of family units are scheduled for completion. 

The issue therefore is how to accommodate, how to fund and where to 
locate the additional 20-child day care facility for the interim per- 
iod, summer of '77 to the winter of '78 when Phase II is complete 
(approximately 18 months) . 

The Development Group in consultation with the City Departments, the 
Interim Residents' Council, the Provincial Resource Board and the 
False Creek Day Care Society have looked into the possibility of lea- 
sing land from Daon at their Laurel and 6th Avenue project as well as 
the possibility of continuing the day care function at Hodson Manor 
for this interim 18 month period. 
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The Daon site was rejected in light of 

(a) the expensive lease rates which would amount to $25,000. for 
a three year lease and 

(b) the City contributing operating funds for a day care facility - 
a principle which the City staffs could not support, this being 
a Provincial responsibility. 

Hod son Manor 

The only available site in Phase 1 and on the Fairview slopes that 
will not involve substantial cost to the City is the Hodson Manor, 
presently leased to the Multicultural Society of B. C. 

This alternative would require that a day care function continue in 
Hodson Manor for a further two years, through the Fairview Little 
People's Society. This would provide two day care centres for a 
total of 37 children over the two year period until the Phase II 
project and day care centre is complete. 

The Law Department advises that the day care use in Hodson Manor 
presently on a month to month lease, could be extended for this 
period. 

The Multicultural Society however have consistently advised the City 
that day care use is in conflict with their objectives and commitments 
to the community. They advise us that they 

have scheduled programs which cannot be satisfactorily carried on 
unless they have the use of the extra premises. 

The Little People's Day Care Society for the past 18 months have been 
assured by the Multicultural Society of B. C. and The Netherlands 
Association of the availability of a larger and more appropriate 
facility in False Creek. On the strength of this, they have acquired 
a $2,500. equipment grant for this False Creek facility which they 
indicate, due to changes in Provincial policy, would not be available 
to another Society. 

The Day Care Licensing Branch of the City Health Department indicate 
that the outdoor play area in Hodson Manor will have to be increased 
in size in order to comply with day care standards. A proposal has 
been discussed with the day care licensing staff, the building cons- 
truction and maintenance staff of the Permits & Licenses Department 
and the Planning Department and it appears that a revised plan can 
be prepared that will meet these standards. There will be a cost 
to the City of up to approximately $2,000. to cover the costs of 
alteration to the fences and the building of some platforms if this 
alternative is pursued. 

The Director of Social Planning favours this proposal. He states 
that because the demand for day care fluctuates and the needs of the 
future False Creek residents are relatively unknown, it would seem 
wiser to retain the day care centre in its present location in Hodson 
Manor rather than to invest in a new facility which would be much 
costlier to operate. He also states that adequate space for a day 
> care centre should be provided in Phase 2. 

The Planning Department believes that a day care centre on Fairview 
I Slopes in Hodson Manor is an appropriate one. Notwithstanding the 

I previous understanding reached with the Multicultural Society regar- 
ding the use of Hodson Manor, the Department believes it is advisable 
to extend the day care use in Hodson Manor for at least another two year 
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and for the City to provide whatever funds necessary to upgrade the 
outdoor play area to meet the Provincial standards. 

Other Alternative 

Another alternative would be for the City to supply a site in False 
Creek and for the Provincial Government to secure a portable faci- 
lity for the 18 month period. The costs to the Province of reloca- 
ting an existing portable day care and providing service connections 
to it for this period would likely be in the neighbourhood of $9,000. 
to $15,000. which may be excessive, however this alternative could 
be pursued further. 

Conclusion 

It appears that there will likely be a requirement for two day care 
facilities to accommodate the False Creek and Fairview communities. 
As one is to be provided in the Netherlands project in False Creek, 
a second space until Phase II is built, could be provided in Fairview. 
Extending the Hodson Manor Day Care function for at least a further 
18 months appears to be the only realistic option at this point in 
time . 

Recommendations 

It is recommended that: 

(a) the Multicultural Society of B. C. and the Fairview Little 
People's Day Care Society be advised of the City's recommenda- 
tion. 

(b) the Supervisor of Property & Insurance be instructed not to 
approve termination of the Fairview Little People's Day Care 
Society lease. 

(c) the Assistant Director Construction & Maintenance be instructed to 
prepare plans and budget for a revised outdoor play area for 
Hodson Manor to the satisfaction of the Day Care Licensing 
Authority, with the source of funds being the 1976 contingency 
reserve, to a maximum of $2,500.00." 

The City Manager RECOMMENDS that the foregoing recommendations 
of the Development Consultant be approved. 

DELEGATION THIS DAY: False Creek Child Care Society. 
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FIRE AND TRAFFIC MATTERS 


INFORMATION 

1. Traffic Conditions at the Intersection 
of Cambie Street and 57th Avenue 


The City Engineer reports as follows : 
" INTRODUCTION 

This report concerns the traffic conditions at the intersection of 
Cambie Street and 57th Avenue and the recent request for both the installation 
of a pedestrian activated signal at this intersection and the provision of a 
crosswalk on 57th Avenue at Cambie Street. 

Site Conditions 

West of Cambie Street, the development of this area is generally resi- 
dential in nature. The Langara Golf Course is situated on the east side of 
Cambie Street. The northwest corner at this intersection is occupied by large 
highrise buildings and a condominium complex, while the southwest corner is 
occupied by the Dogwood Lodge and further to the west by the Pearson Hospital. 
Churchill High School and Laurier Elementary School are located on the north 
and south sides of 57th Avenue at Heather Street about 1600 feet west of Cambie 
Street. The attached plan illustrates these topographical features. 

Traffic Situation and Analysis 

Cambie Street at 57th Avenue intersection is a major arterial street 
and has two 35-foot curbed roadways divided by a 36-foot centre median. At the 
south Cambie Street approach to the intersection, there is a left turn bay pro- 
vided for traffic turning west onto 57th Avenue. 

This section of Cambie Street carries a rush hour volume of 1200 vph in 
the peak direction and during the base hour periods, these volumes are in the 
order of approximately 800 vph. These volumes are similar to other arterial 
street volumes in this area such as Main Street, Oak Street, Granville Street, etc. 
The grade conditions of Cambie in this locality offer good visibility with the 
grade of 3.5% falling to the south. 

Transit operates on Cambie Street with bus stops located on the north- 
east and southwest corners. The attached plan shows the location of these bus 
stops relative to other intersection features. 

Following requests for some form of pedestrian traffic signal at this 
intersection by the Dogwood Lodge, this Department carried out pedestrian crossing 
studies and evaluations. The studies included examination of pedestrian crossing 
traffic, the gaps and flow of vehicular traffic, the overall physical condition 
of the road and the accident records. Particular attention was devoted to 
pedestrians noting their age, any physical handicap and their destination when 
crossing Cambie Street. Our observations disclosed that a small proportion of 
the pedestrians crossing Cambie Street were of the senior citizen class. 

Because of the type of development in this section of the City , the 
majority of pedestrian crossing demands are across 57th Avenue. The pedestrian 
crossing demands of Cambie Street are not high and many of these are generated 
by the northbound bus stop on the east side of Cambie Street. In the peak 
vehicular travel period, about 365 vehicles (two-way) use 57th Avenue. This 
is a relatively light traffic volume. All the motorists driving east on 57th 
Avenue are controlled at the 'T' intersection with Cambie Street by a stop sign 
and related pavement markings. This sign is a very effective and respected 
traffic control device which is most helpful to pedestrians crossing 57th Avenue. 
The right turning traffic from Cambie Street onto 57th Avenue is about 215 
vehicles in the peak hour. This volume is not high and this traffic situation 
of right turns by motorists conflicting with the pedestrian crosswalk of the 
minor intersecting street is common to hundreds of intersections in the City. 
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The Committee of the Whole Council recessed at 3:40 p.m. and 
reconvened in open session at 4:05 p.m. 

DELEGATIONS AND UNFINISHED BUSINESS (cont'd) 

3 . Grant: Vancouver Traffic and Safety Council 

The Council considered Board of Administration report of 
September 25, 1970, conveying request of the Vancouver Traffic and 
Safety Council for a grant for the last six months of the year. 
It is noted that the City's normal grant through Motor Vehicle 
Inspection fees terminated at the end of June, at which time the 
Motor Vehicle Testing Station was taken over by the Provincial 
Government. A delegation, headed by the Council president, 
Mr. Wiseman, appeared in support of their request. 

MOVED by Aid. Bird, 

THAT, in view of the fact the City's grant to the Traffic 
and Safety Council for many years has been made directly from 
revenues of the Motor Vehicle Testing Station and since the 
Station has been taken over by the Provincial Government, the 
Council give its full support to an approach by the Vancouver 
Traffic and Safety Council to the Provincial Government for 
financial assistance. 

- CARRIED 

MOVED by Aid. Rankin, 

THAT the communication of September 25th, 1970, from the 
Teamsters' Joint Council No. 36, endorsing the request of the 
Vancouver Traffic and Safety Council for financial assistance, 
be received. 

- CARRIED 

DELEGATIONS AND BOARD OF ADMINISTRATION REPORTS (cont'd ) 

L. Proposed Theatre in the Round: 
Mrs. J. Mushet 


The Board of Administration, under date of October 5, 1970, 
submitted an information report from the Fire Chief with regard 
to the above described theatre premises. The report indicates 
that certain modifications are required to the building to meet 
the safety requirements set out under regulations pursuant to 
the Fire Marshal's Act. It is estimated that the modifications 
will cost $4,200.00. 

Mrs. Mushet, on behalf of the Theatre in the Round, appeared 

before the Council and asked for a grant in the amount of $4,200 

to cover the cost of alterations. Fire Chief A. Konig and 

Provincial Fire Marshal H.K. Jenns answered questions from 
members of the Council. 

MOVED by Aid. Adams, 

THAT the report of the Board of Administration and 
representations by Mrs. Mushet be received, and she be advised 
with regret, that the Council is not in a position to provide 
financial assistance as requested by her. 


- CARRIED 


CGI 3 


MANAGER'S REPORT, December 10, 1976 (FIRE - 2) 


Clause No. 1 Continued 


The vehicular traffic along Cambie Street generally comes in platoons 
due to nearby signals at 49th Avenue and at Marine Drive. Pedestrian crossing 
difficulties of streets are related closely to the gaps in the vehicular traffic. 
This problem is reduced considerably here since pedestrians must only cross one 
direction of Cambie Street traffic at one time since they are protected by the 
centre roadway median. 

The pedestrian accident records of this location have been reviewed 
and they show this location has a good rating due to the low frequency of 
accidents. A summary of the reported pedestrian accidents is summarized next 
in tabular form. 

Pedestrian Accident Record 
Intersection of Cambie Street and 57th Avenue 


YEAR 


Pedestrian Accidents 



Fatal 

Non-Fatal 

Total 

1972 



1 

1 

1973 







1974 







1975 To 







1976 (Nov. 1) 








An analysis of this location based upon the pedestrian signal warrants 
approved by Council indicates that a pedestrian actuated signal is clearly not 
warranted at this time. 

57th Avenue from Marine Drive to east of Knight Street is being 
constructed over the long term as a major east-west street. There is a 
section of this street system which, as yet, has not been opened and developed. 
That section is between Cambie Street and Ontario Street. This is the reason 
for 57th Avenue forming a 'T' intersection at Cambie Street and not continuing 
through to the east for about 2500 feet. The Langara Golf Course lies in this 
section between Cambie and Ontario Streets. When this remaining link of the 
57th Avenue roadway system is developed, more than likely a traffic signal 
will be required at the intersection of these two major streets, namely Cambie 
Street and 57th Avenue. 

In order to treat each pedestrian crossing location throughout the 
City on an equitable basis, if a signal is installed at Cambie Street and 57th 
Avenue, then pedestrian signals should also be installed at approximately 40 
locations. Since the adoption of the pedestrian signal warrant by Council in 
1974, 38 pedestrian signals have been approved at a cost of $230,000. Expan- 
ding the program to an additional 40 locations will cost over $350,000. 

The introduction of a pedestrian signal causes some additional delay 
to motorists. Recognizing the rate at which pedestrian signals are being 
approved for installation, several years from now suburban arterial traffic 
would be faced with significant delays for most days of the week. This will 
lead to increasing undesirable diversion via adjacent residential streets to 
avoid congestion. 
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CONCLUSION 

The traffic conditions along both streets at the intersection of 
Cambie Street and 57th Avenue have been carefully reviewed. Based upon our 
examination, it has been concluded that the present traffic control and 
physical arrangement at the intersection of Cambie Street and 57th Avenue 
are satisfactory for crossing pedestrians. This conclusion takes into 
account the pedestrian signal warrant adopted by City Council, the existing 
traffic control devices and roadway layout, the proximity of nearby traffic 
signals along Cambie Street and the pedestrian accident records." 

The foregoing report of the City Engineer is submitted to Council 
for INFORMATION. 


DELEGATION 2; 00 P.M. 

Mrs. Rita Tarmovaara and Mr. Bob Morris 

Dogwood Lodges 

500 West 5 7th Avenue 
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FINANCE MATTERS 

RECOMMENDATION 

1. Zoning and Development Fee By-law - Home Crafta 
The Director of Finance reports as follows. 

"City Council, on August 10, 1976, approved an increase in fees for issuance 
of Development Permits. The increase in fees resulted from a detailed review 
by the Finance, Planning and Permits & Licenses Departments in an attempt, as 
directed by City Council, to recover the total costs associated with the 
issuance of Development Permits. On August 24, the Zoning and Development 
Fee Bylaw was amended by City Council to be effective that date. 

The report included a change in categories and a separate classification for 
Home Crafts was provided. The previous fee for Home Crafts was $9 and the 
new fee was approved at $60, being the estimated cost of processing the permit. 
Through an oversight, it was not realized by the Finance Department that the 
Home Craft Development Permit fee is issued normally for a period of only twelve 
months and is subject to renewal each year thereafter. The renewal process is 
less time consuming than the original issue and it is calculated to cost $15. 


There are other various uses for which Development Permits are issued for 
limited periods of time. The Directors of Planning and Finance will be 
reviewing these categories to determine if reduced fees are warranted and 
will be reporting upon it at a later date. 


Therefore, it is RECOMMENDED that - 

A. the present fee of $60 be continued as the charge for the original 
issue of a Home Craft Development Permit. 

B. the renewal fee for a Home Craft Development Permit where the conditions 
have not changed be set at $15. 

C. the above RECOMMENDATION regarding renewals (item b) be made retroactive 
to the effective date of August 24, 1976 and that approval to be given 
for any necessary refunds. 

D. the Director of Legal Services be instructed to make the necessary 
amendments to the Zoning and Development Fee Bylaw to take into account 
the above RECOMMENDATIONS." 

The City Manager RECOMMENDS that the foregoing recbiamendationB^ 
of the DirectSt of finance be approved. 


2 . Block 42 Parking Facilities - Final Rental Agreement 


The Director of Finance has submitted the following report. 

"Under the terms of the various agreements with Pacific Centre Limited regarding 
the City's operation of the parking facilities under Block 52 and 42, the City 
must amortize the cost of construction of the parking facilities over a long 
term period at an interest rate that is determined under the terms of the various 
agreements. Block 52, as Council will be aware, has been in the City's hands 
for some time. Block 42 is also in the City's hands and on November 4, 1975, 
City Council agreed to a provisional rental for the Block 42 parking facility 
in the amount of $33,000 per month, to be adjusted when the final factors needed 
for an accurate calculation of rental were available. 

The delay in determining a final rental was occasioned by the necessity for 
Pacific Centre to determine its overall cost of money related to the construction 
of the facility and negotiations with the City to agree as to the exact cost of 
money. This has now been completed and the City and Pacific Centre are in agree- 
ment. 
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The Engineer has verified that there are 716 parking spaces involved in Block 42 
and that the agreed construction price is $5,502 per stall. I have agreed with 
the Chief Financial Officer of the Cadillac Fairview Corporation that the proper 
amortization multiplier is .110274, leading to an annual rental of $434,417. 
Under the terms of the agreement we are required to pay this monthly and the 
monthly payment is therefore $36,201.42. 

I therefore RECOMMEND that the monthly rental of $36,201.42 during the 25 year 
term of the Block 42 parking lease be approved." 


The City Manager RECOMMENDS that the above recommendation of 
the Director of Finance be approved. 


CONSIDERATION 


3 . Habitat Flags and Banners 


The City Purchasing Agent reports as follows:- 

"Attached is a request, from the Vancouver Public Aquarium, for the donation 
of 60 banners to decorate the front entrance wall of the aquarium building. 

We have just received the surplus flags and banners from the Electrical 
Division, and are in the process of preparing them for delivery to the 
Artists Gallery. 

After previous donations authorized by Council have been satisfied, we will 
have on hand:- 


If Council wishes to approve this donation, the value will depend on the 
selection made and Council, therefore, may wish to limit the number of 
flags and seagull banners offered." 

The City Manager submits the foregoing raport f©r Council's 

CONSIDERATION. 


4 . Temporary Parking Facility for Police Fleet 

The Director of Permits and Licenses reports as follows: 

"On September 28, 1976 Council approved the recommendation of the City 
Manager contained in Clause 3 of his report on Finance matters dated September 
24, 1976, under the title 'Tenders for Police Annex'. The approved estimates 
included the sum of $15,000 for preparing the alternative parking site to be 
used for Police vehicles during construction of the Annex. The estimate provided 
for installation of a control office with telephone and sanitary facilities, 
security fencing and gates, patching the pavement, installing timber curbs and 
traffic painting. 

The Director of Planning subsequently approved the issue of a Development 
Permit subject to revision of the submitted proposal, and has stipulated that 
the features listed below be provided. These were not anticipated in the 
approved estimate, which was based upon the immediate needs of the Police 
Department. Consequently, the $15,000 budget for the temporary facility will 
be exceeded as follows: 


Item 


Quantity 


Value 


Habitat Flags 
Seagull Banners 
Other Banners 


351 
85 
303 


$5.00 each 
$5.00 each 
$2.00 each 
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1. To provide five trees on Cordova Street, four trees 
on Columbia Street, Additional Cost .... 

2. To provide a close boarded wooden fence on the 
boundaries of the site facing Cordova Street, 
Columbia Street, and the lane north of Cordova 
Street. Estimated Cost .... $11,800 

LESS: Amount provided in approved 

estimate for chain link fence A, 200 

Additional Cost .... 

3. To undertake that a mural will be placed on the westerly 
and southerly fences as soon after the erection of the 
fence as practicable, the design and timing of the mural 
to be to the satisfaction of the Director of Planning in 
consultation with the Gastown Historic Area Planning 
Committee. The cost will depend upon the specifications 
as to theme, complexity and amount of detail in the 
design, permanence of finish and suitability for de- 
mounting and re-erection elsewhere. The following 
alternatives are submitted for Council's consideration: 

Alternative I 

The Pier Group, an artists' collaborative, has indicated 
that their price would be between $7,000 and $9,300 for 
a mural painted directly on the plywood fence panels. 

Additional Cost .... $ 9,300 

Alternative II 

If the mural must remain in place for several years, or 

if Council considers it desirable that the mural be 

suitable for re-erection elsewhere (e.g. Gastown) at 

some future date, more durable and permanently weather 

resistant materials should be specified, such as those 

used in permanent graphic exterior signs. This would 

increase the cost of the mural by $3,500 to $6,000 over 

that of Alternative I. In addition, an allowance of 

$1,500 to $2,000 should be made for research and design 

time on the part of the artist or firm commissioned to 

carry out the work. The total cost of a permanent mural, 

including research and design, would be between $12,000 

and $17,300. Additional Cost .... $17,300 

Summary 

The foregoing estimated additional costs may be summarized as follows: 

Total for trees, extra cost of fence and cost of 
mural painted on fence (Alternative I) ... $19,600 

Total for trees, extra cost of fence and permanent 
mural, including $2,000 fee for design 

(Alternative II) . . . 27,600 


Additional cost for permanent mural ... $ 8,000 

The Director of Finance advises that sufficient funds are available 
within the approved Capital Budget for Police Accommodations to provide for 
the foregoing additional costs. 

The Director of Planning comments as follows: 

'At the time the development permit application for this temporary police 
parking facility was being processed, a number of community issues arose which 
necessitated meetings between the Gastown Historic Area Planning Committee, 
the Townsite Committee, the Downtown Parking Corporation, the Police, the 
Mayor, various City staff, and others. In order to obtain the concurrence of 
these groups in the development of the parking facility a number of agreements 
were reached which were then incorporated as conditions in the development 
permit. Any alterations in these conditions would break the agreements that 
were reached at that time. Therefore I believe it is very important that 
Council endorse the recommendations in this report . ' 


$ 2,700 


$ 7,600 
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Consideration 

Submitted for City Council's CONSIDERATION is the decision on whether to 
provide a permanent mural at an additional estimated cost of $8,000 (see Alter- 
natives I & II) . 

Subject to Council's decision on the mural it is RECOMMENDED that: 

A. The increased cost required to meet the conditions of the Development 
Permit - $19,600 (Alternative I) or $27,600 (Alternative II) - be 
provided from the Police Capital Budget. 

B. Council authorize the City Architect, in consultation with the Director 
of Planning, to commission an artist, a group of artists, or a firm to 
carry out the work." 

The City Manager notes that this mural would only be in place for 
about 12 months and submits the whole matter for Council's 
CONSIDERATION. 


RECOMMENDATION 


5. Civic Theatres - Staffing and Reorganization 

The Orpheum Theatre is scheduled to open early in 1977. The Theatre Manager, 
the City Architect and the Administrative Analyst have reviewed the maintenance 
functions relating to future Theatre operations and propose that the Construction 
and Maintenance Division of the Department of Permits and Licenses assume res- 
ponsibility for the complete building maintenance function, including the opera- 
tion of all equipment. More highly qualified personnel are required to operate 
the steam heating plant in the Orpheum Theatre than are necessary for the opera- 
tion of the more modern hot water heating system in the Queen Elizabeth Theatre. 
Transferring their responsibilities to the Construction and Maintenance Division 
will assure that they are fully employed throughout the year. 

PRESENT STAFF COMPLEMENT 

At the Queen Elizabeth Theatre, all work related to building services, cleaning 
and maintenance of both the building and its equipment is accomplished by ten 
people: 


In order to cope with the seasonal work-load associated with the Theatre operation 
the equivalent of 7.5 full-time Building Service Workers and Building Cleaners are 
employed on a casual basis. 

A chart of the present organization is attached. 
PROPOSED ORGANIZATION 

The attached chart illustrates the proposed placement of staff in an organization 
structure designed to cope with the increased work-load induced by the operation 
of the Orpheum Theatre. The total staff complement will increase from ten perm- 
anent and 7.5 casual to fifteen permanent and eleven casual. The Theatre Manager, 
through his Building Services Supervisor will retain direct control over the 
building services, janitorial and cleaning functions; the City Architect, through 
his Supervisor of Maintenance Services, will assume responsibility for the fol- 
lowing building and equipment maintenance tasks: 


1 
1 
1 
4 
3 


Working Supervisor - Building Services 


Building Service Supervisor 
Maintenance Electrician 


Building Service Workers I 
Building Maintenance Men I. 
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heating and air conditioning, operation and maintenance 

- plumbing repairs (including sprinklers and drainsl 

- door repairs (locks and fixtures) 

- floor repairs - tile, terrazo, carpets 

- window repairs 

chair and seat repairs 

electrical repairs (including bulbs and tubes) 

- maintenance of fire-fighting equipment 
elevator maintenance 

operation surveillance (on duty at all shows) of above equipment 
boiler and mechanical room cleaning 
roof repairs. 


In increasing the permanent staff complement to fifteen positions, a total of 
six new positions are proposed; one existing position to be eliminated upon 
becoming vacant. Furthermore, it is anticipated that after implementation of 
the revised organization, a number of maintenance contracts presently in effect 
at the Queen Elizabeth Theatre can be eliminated for an estimated saving of 
$9,000 per year. 

The overall costs of the present and proposed organization are as follows: 


Present Proposed 

Building Service Supervisor $20,600 $20,600 

Building Maintenance Supervisor * 20,600 
Working Supervisor - Building Services 14,500 14,500 

Working Supervisor - Building Maintenance * 15,200 

Building Service Workers I 47,300 (4) 35,600 (3) 

Building Maintenance Men I 37,000 (3) 37,000 (3) 

Maintenance Electrician 20,300 20,300 

Assistant Maintenance Electrician * 16,500 
Stationary Engineers I * 41,600 (3) 

Casual Workers 39,400 (7.5) 57,800 (11) 

$179,100 $279,700 


less savings - maintenance contracts 9 ,000 

' $270,700 


* New Positions 

All costs at 1976 rates, including fringe benefits and subject to classification 
(or re-classification) by the Director of Personnel Services. 

A further non-recurring expenditure of approximately $1,500 is required 
for the procurement of tools and equipment, including personal pagers and auto- 
matic time clocks for equipment shut-downs. 


SUMMARY 

The annual recurring cost of the five additional permanent positions and 3.5 
casual positions is approximately $100,000. Offsetting savings by the elimina- 
tion of maintenance contracts at the Queen Elizabeth Theatre should total approxi- 
mately $9,000 per year. 

The Comptroller of Budgets advises that if the foregoing report is approved, 
funds for 1976 expenditures, if any, are available within the Queen Elizabeth 
Theatre's budget. Funding of 1977 will be included in the Construction and 
Maintenance Division budget estimates and approval of these estimates, as detailed 
in the foregoing, is requested in advance of the 1977 Operating Budget. 

The Theatre Manager, the City Architect and the Administrative Analyst RECOMMEND: 

A. That the proposed reorganization of the maintenance function for the 
Civic Theatres be approved. 
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B. That the following six positions be added to the complement of the 
Construction and Maintenance Division: 

1 Building Maintenance Supervisor 

1 Working Supervisor - Building Maintenance 

3 Stationary Engineers I 

1 Assistant Maintenance Electrician. 

C. That the City Architect be authorized to procure miscellaneous tools 
and equipment at a cost of approximately $1,500. 

A copy of this report has been sent to the I.A.T.S.E. «md V.lTjRrE^.U. 

The City Manager RECOMMENDS that the foregoing recommendations of 
the Theatre Manager, the City Architect and the Administrative 
Analyst be approved. 


6. Quarterly Review of Revenues and Expenditures 
as at September 30, 1976 

The Director of Finance reports as follows: 

"In accordance with Council's instructions, the following review of Revenues 
and Expenditures as at September 30, 1976 is submitted for the information 
of Council. A copy of the monthly statement of Revenues and Expenditures 
is on file with the City Clerk and may be examined in detail by members of 
Counc i 1 . 

In this review, actual revenues received and expenditures incurred to date 
are compared with the annual estimates and where significant variations 
between estimates and actual, as projected to year end, are indicated, the 
budget appropriations are adjusted. The net of revenue and expenditure 
adjustments is transferred to the Current Surplus (Deficit) on Revenue Account. 


Revenue Variations 


The estimates of revenues are revised as follows to reflect the revised forecast 
of revenues for the 1976 fiscal year to December 31, 1976. 

1976 1976 Increase or 

Source of Revenue Estimate Revised Forecast (Reduction) 

— 5 — — 5 r — 

General Tax Levy 78,629,682 78,369,332 (260,350) 

This reduction in real property tax revenue is caused, primarily, by changes to 
the assessment roll resulting from the Assessment Appeal Board. 

Receipts in Lieu of Taxes 2,010,897 2,055,377 44,480 

This increase in receipts in lieu of taxes is due primarily to the sale of 
City owned properties which, while City owned, were tax exempt. 

Grants in Lieu of Taxes, Federal and Provincial Properties 

1. Federally owned properties 1,576,724 1,259,502 (317,222) 

2. Provincial ly owned properties 713,437 1 ,013,437 300,000 

Net Reduction 2,290,161 2,272,939 (17,222) 

These changes in grants in lieu of taxes on properties owned by the Federal 
and Provincial Governments are caused primarily by: 

a) The turnover of the Jericho lands from the Federal Government to 
the City and, 

b) The turnover of the Shaughnessy Hospital from the Federal Government 
to the Provincial Government and, 

c) An increase in Provincial properties that became eligible under the 
15 mill Municipal Aid Grant. 
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Service and Inspection Fees 

Building Permits Fees 
Electrical Inspection Fees 
Plumbing Inspection Fees 

Net Increase 


$225.000 


780,000 
300,000 
300,000 


850,000 
355,000 
400,000 


1,380,000 1,605,000 

This increase in Service and Inspection Fees is attributed primarily to an 
increase in building and development activity over that which had been 
initially forecasted. 


70,000 
55,000 
100,000 

225,000 


Source of Revenue 


Scavenging Fees 


1976 
Estimate 
$ 

2,136,000 


1976 

Revised Forecast 
^ 

2,066,000 


Increase or 
(Reduct ion) 
$ 


(70,000) 


This reduction in scavenging fees is attributed to increased competition 
from private contractors. 


By-law Court Fines 


553,5'>7 


953,000 


399, 'f53 


This increase in revenue from By-law Court Fines is attributed in part to 
the Parking Meter Enforcement programme as approved by City Council 
January 27, 1976, and implemented September l^f, 1976, which accounts for 
approximately $200,000 of the increase. The City Engineer will be reporting 
on the overall Parking Meter Enforcement programme in the near future. 


Miscellaneous Fees 
The net increase is due to 
a) 


25,521 


The City receives an annual adjustment from Travellers Insurance Co. 
for the premiums paid for Outside Employees Sick Leave Insurance 
based on the prior year's cost. This year's adjustment has resulted 
in a refund of $55,521 to the City, and 


b) 


Miscellaneous fees received to date indicates that the City will 
realize $30,000 less than originally estimated. 

The net adjustment resulting from a) and b) above is an increase in 
revenue of $25,521 . 

Interest Earned on Temporary Investments 

It is estimated that interest earned on temporary investments will exceed 
the current estimate by $300,000. This is, however, directly due to the 
investing of cash balances of the Property Endowment Fund, to which earned 
interest is payable, and will not have any affect upon the operating budget. 


Increase in interest on temporary investments 
Transfer to Property Endowment Fund 

Net increase to operating budget 

TOTAL INCREASE IN REVENUE 


300,000 
600,000) 

-9- 
$ 3^6.882 


Expenditure Variations 


General Government 


Turn Down Traffic Volume Programme $ 39,300 

City Council on August 26, 1975, approved the "Turn Down Traffic 
Volume" programme, and recognized City costs of $158,000, of which 
$39,300 was required for the 1976 fiscal year. This was, however, 
inadvertently omitted from the 1976 operating budget, and is included 
here for funding purposes. 


Cent ' d 
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Canada Assistance Plan Recoveries, Prior Years $ 40,000 

The City's annual operating budget Cprior years) included some items 
in the welfare and social assistance related programmes that were 
considered at that time to be cost shareable by the Provincial and 
Federal Governments under the Canada Assistance Plan. 

The City is required, under this plan, to obtain the Federal government's 
acceptance of each programme and/or agency for eligibility under the Plan, 
and then submit a claim for reimbursement in the amount of the Provincial 
and Federal governments share of the costs. 

This cost of $40,000 results from the Federal government disallowing 
some claims because of the ineligibility of the programme or agency, 
either all or in part. 


Outstanding Accounts Receivable, Doubtful Accounts $ 75,000 

The City has some outstanding Sundry Debtor accounts, relating to 
Prior Years totalling $75,000, which are considered to be doubtful 
accounts, it is recommended that, to bring the City of Vancouver 
into conformity with generally accepted accounting principles, 
an allowance be established to fund these doubtful accounts. 
This matter has been discussed with the City's External Auditors, 
who are in agreement with this principle. 

City's Share of Social Assistance Costs C$255,753) 

The Provincial Government, by letter dated September 27, 1976 from 

the Minister of Human Resources, advised that, effective September 1, 

1976, the monthly per capita administration charge of 5< would be 

completely eliminated, and the monthly per capita Social Assistance 
costs would be reduced by 10(, resulting in a saving to the City of 
$255,753 in the 1976 fiscal year. 

Director of Housing ($5,53^) 

The termination of the office of "Director of Housing" has resulted 
in a net reduction of funding for the administrative costs of that 
office amounting to $5,53't« 

Engineering Department $ 22,000 

Pumping Stations 

The 1976 increased hydro rates have caused a 10^ increase in 
the cost of the operation of the Pumping Stations which was 
not included in the 1976 estimates, and is therefore 
funded at this time at $12,000 

Streets General Expense, Claims 

The activity to date in these claims against the City, 

over which the City has little or no control, has 

exceeded the budgeted amount by $10,000 

Property and Insurance Division C$ 1 9 1 , 78 1 ) 

Administrative Costs incurred on behalf of the 
Property Endowment Fund 

The City's Property Endowment Fund properties are administered by 

the Properties Division of the Finance Department. 

A recent work study conducted in that Division shows that $201,781 

of the Division's 1976 operating costs are incurred on behalf of 

the administering of the Property Endowment Fund. 

Recovery of $10,000 was budgeted in the initial 1976 estimates. 

Employee Fringe Benefits - General $400,000 

The June 1976 budget review advised Council that there had been a 
considerable increase in the employee fringe benefits costs caused 
primarily by increases of 50^ and 79^ in the Health Plan and the 
Workers Compensation costs, which would be studied in depth and 
reported upon in this September budget review. This study has now 
been completed and it is confirmed that additional funding of 
approximately $400,000 is required to fund employee fringe benefits. 


Cont'd 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
p . Roof Signs: 1541 West Broadway 

The Board of Administration, under date of October 6, 1970, 
submitted report advising Neon Products of Canada submitted two 
applications for roof signs, one on the west side and one on 
the north side on the roof at 1541 West Broadway. 

On July 9th, the Council withheld these applications pending 
a Public Hearing on By-law amendments to control roof signs. 

The Board of Administration report states 'that a letter 
dated October 2, 1970 has been received from Ladner, Downs, 
Ladner, Locke, Clark and Lenox, Barristers and Solicitors, acting 
for Neon Products Limited, regarding the two subject roof signs 
at 1541 West Broadway. The letter points out that Section 570 
of the Vancouver Charter empowers City Council to cause such 
permits to be withheld for a period not exceeding 90 days, but 
there is no authority to exceed this time. The letter states 
that the present direction to the Director of Planning to with- 
hold these permits is in excess of the authority granted. It is 
claimed that their Client has suffered damage, and will continue 
to suffer damage, so long as these permits are wrongfully 
withheld. In the circumstances, they are instructed to inform 
Council that unless the Director of Planning issues the appropriate 
permits within ten days from the date of their letter, immediate 
proceedings will be taken to protect and enforce their Client's 
rights. These proceedings will include application for a Writ 
of Mandamus ordering the Director of Planning to meet the 
obligations imposed upon him by the Zoning and Development By-law". 

The Council considered the report of the Board of 
Administration . 

MOVED by Aid. Wilson, 

THAT in view of the situation described in the report of 
the Board of Administration, the Council directs that the two 
applications referred to in this report be no longer withheld 
and the officials concerned so advised. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Hardwick, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Wilson, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOTIONS 

1. Closing Lane North of Union Street 
West of Glen Drive 


MOVED by Aid. Sweeney, 
SECONDED by Aid. Bird, 

THAT WHEREAS the City of Vancouver is the owner of all the 
streets and lanes lying within the limits of the City of Vancouver; 

AND WHEREAS a portion of the lane dedicated by the deposit 
of Plan 196 adjacent to Lots "B" and "C", Block 95, District Lot 
181, Group 1, New Westminster District, Plan 11623 is surplus to 
City requirements; 


cont 'd , 


Manager's Report, December 10, 1976 (FINANCE - 9) 

Clause #6 continued ; 

Adjustment for U.S. Exchange on Eurodollar Bond Issue $3^5, hkO 

The City has just sold a $15,000,000 U.S. dollar bond issue in 
Europe. The reason for choosing U.S. dollars rather than Canadian 
dollars is the interest rate differential between the two currencies, 
which results in the City saving approximately $1,500,000 - $2,000,000 
over the life of the issue. On the other side the City also assumes 
a currency risk in that the Canadian dollar may decrease in value over 
the life of the bond issue. The interest rate differential protects 
the City against a large drop in the value of the Canadian dollar vs. 
the U.S. dol lar. 

At the time of closing the bond issue the Canadian dollar was worth 
more than the U.S. dollar resulting in the City receiving $385,^^0 
fewer Canadian dollars than the equivalent U.S. dollars. If when the 
bond issue matures the Canadian-U.S. dollar relationships are the same 
as now then the reverse will apply and we recapture the 'discount'. 

There are several ways of accounting for this 'discount'. The first 
is to charge it to all affected capital accounts in the same manner 
as we charge normal bond discount and commissions. However, to do it 
in this case, in addition to the other costs, would result in an 
unreasonable charge to the capital accounts and it would result in 
capitalizing a cost that may never actually occur. 

The second means of dealing with it would be as a reduction of the 1976 
U.S. exchange profits realized (approximately $650,000) on our payments 
of principal and interest on the City's existing U.S. dollar debt. 
This profit is normally transferred to the Revenue Budget in the 
following year and would affect the 1977 Revenue Budget. However, we 
are of the opinion that it is unwise to load the 1977 budget with a 
charge that can be dealt with in 1976 and that represents a 1976 
transaction. 

it is therefore recommended that the 'discount' be absorbed in the 
1976 Revenue Budget. 

Debt Charges Equalization Fund, Contribution to the 1976 Capital Budget 

City Council, on May 11, 1976, approved the recommendation of the Standing 
Committee of Finance, that an amount of two million dollars be transferred 
from the Debt Charges Equalization Fund to partially fund the 1976 
"Pay as you go" capital programme. 

It is recommended that, to accomplish the proper accounting and budgetary 
procedures, the contribution of the debt charges equalization fund toward 
reduction of the 1976 debt charges be increased by two million dollars 
and that the amount appropriated to capital reserve be increased by 
$2,000,000. 

This approval by Council is necessary to provide the proper documentation. 


TOTAL EXPENDITURES $ 508.672 


Transfers of Appropriations in Excess of $500 

The following departmental transfers were approved by City Manager Minutes 
of Authorization and are reported to Council for information. 

Britannia Community Centre 

From 8501/115 Program Production $ 2,000 

To 8501/107 Office Supplies & Services 2,000 

To provide additional funding for Office Supplies & Services 
for general use. 
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Clause #6 continued ; 

Finance Department 

City Treasurer, Scavenging Billing 

From 81 38/851 Postage $ 8OO 

To 8138/8513 Office Supplies 8OO 

To provide additional funding for Office Supplies for 
general use. Changes to the Garbage By-law resulted 
in fewer bills being mailed in 1976, thereby allowing 
the release of funds from the postage account. 

Engineering Department 

Water, Sanitation, S Materials Division 

From 8102/6606 Overtime $ 2,500 

To 8102/6603 Temporary Help, inspection 2,500 

To provide additional funds to maintain the Division's 
normal workload including design work necessary to 
keep ahead of construction on Waterworks capital 
projects . 

Departmental Services, and Sewers Division 

From 8005/602 Salaries $ 3,000 

To 8005/603 Overtime 3,000 

To provide additional funding for overtime necessitated 
by staff vacancies. 

Streets Operations Branch, Bridge Maintenance 

From 8036/2913 $18,000 

To 8038/3043 18,000 

To provide funding for the completion of the special 
maintenance programme on the Connaught Bridge. 

Traffic Division Administration S Engineering 

From 8051/3602 Salaries $ 6,000 

To 8051/3603 Overtime 6,000 

To provide additional funding for overtime necessitated 

by staff vacancies and an increase in routine investigation 

workload requiring more attendance at public meetings. 

City Planning Department 

From 7305/1 Salaries $ 805 

To 7308/91 Office Alterations 805 

To provide interim office accommodation for consolidation of staff. 

Computer Services 

From 7030/308 Equipment Rentals $ 1,100 

To 7030/325 Data Processing Courses 1,100 

To provide funds for additional staff training. 


SUMMARY AND RECOMMENDATIONS 

The Director of Finance recommends that: 

A. The 1976 Revenue and Expenditures appropriations be adjusted as follows; 


Cont'd 
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Clause #6 continued ; 

Appropr iat ion 

Revenues tncreaseCreduction) 

General Tax Levy $ (260,350) 

Receipts in Lieu of Taxes kk,k80 

Grants in Lieu of Taxes, Federal & Provincial Properties (17,'222) 

Service and Inspection Fees 225,000 

Scavenging Fees (70,000) 

By-law Fines 399, 'f53 

Miscellaneous Fees 25,521 

Interest Earned on Temporary Investments -6- 


Net Increase in Revenues $ 346,882 
Expendi tures 

Turn Down Traffic Volume $ 39,300 

Canada Assistance Plan Recoveries 40,000 

Accounts Receivable, Doubtful Accounts 75,000 

Social Assistance Costs (255,753) 

Director of Housing (5,534) 

Engineering Department 22,000 

Property & Insurance, Property Endowment Fund (191,781) 

Employee Fringe Benefits, general 400,000 

Discount on Conversion of Eurodollar Bond Issue 385,440 
Debt charges Equalization Fund, Contribution to 

1976 Capital Budget -9- 


Net Increase in Expenditures $ 508,672 

INCREASE IN EXPENDITURES OVER INCREASE IN REVENUES $ 161 .790 


B. The net increase in Expenditures estimated at $161,790 be transferred 
to the Current Surplus on Revenue Account, thereby reducing the 
balance of that account from $493,222 to $331,432. 

C. The contribution of the Debt Charges Equalization Fund toward the 
reduction of the 1976 debt charges be increased by two million dollars 
and that the amount appropriated to Capital Reserve be increased by 
two mi 1 1 ion del lars . " 

The City Manager RECOMMENDS that the foregoing recommendations of 
the Director of Finance be approved. 


FO.q council Aam see pa€E(s}..C£.;S 
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RECOMMENDATION 

1. Personnel Regulations 170 'Starting Salary', 240 'Acting Senior 
Capacity' 245 'Temporary Positions' and 24^-7 'Training - 
Recovery of City Contributions - Employee- Initiated Training' 

The Director of Personnel Services reports as follows: 

"I have conducted a periodic review of the following currisnt Personnel 
Regulations -- 

1 . Personnel Regulation 170 'Starting Salary ' 

Sections pertaining to the former Social Service Department and 
others now covered by collective agreements have been deleted. 
Section 1 has been reworded without changing the intent and cross- 
referencing with other Personnel Regulations has been added. 
Section 2(a) delineates previously approved procedures and 
Section 2(b) a procedure to communicate exceptions to the Vancouver 
Municipal and Regional Employees' Union agreed to between the two 
parties . 

2 . Personnel Regulation 240 'Acting Senior Capacity' 

Sections covered by collective agreements have been deleted. A 
general definition section and policies regarding Excluded Staff 
and Acting Department and Deputy Department Heads previously 
adopted by Council have been added. 

3 . Personnel Regulation 245 'Temporary Positions ' 

All sections of the existing regulation are now covered by col- 
lective agreements and have been replaced by a reference to 
this effect. 


4 . Personnel Regulation 248-7 'Recovery of City Contributions -~ 
Employee-Initiated Training 

No changes have been made to Sub-section (a) . The existing Sub- 
section (b) stipulates that employees who resign or are discharged 
within three years of completion of a self-initiated training 
course have to return the City's financial contribution. How- 
ever, few cases of recovery occur and relatively small amounts 
are involved, maintenance of a control system for this purpose 
is more costly than the benefits from recoveries warrant. For 
these reasons it is proposed to delete existing Sub-section (b) 
and replace it with a reimbursement policy only applying to 
employee-initiated courses requiring actual City contributions 
of over $100. There are very few employees taking courses at 
this cost level and control does not constitute a problem. This 
proposed change has been discussed with and content and wording 
have been agreed to by the Directors of Legal Services and Finance. 

Copies of existing and proposed regulations are attached. 

It is RECOMMENDED: 


(a) that the revised Personnel Regulation 170 'Starting Salary' be 
approved 

(b) that the revised Personnel Regulation 240 'Acting Senior Capacity' 
be approved 

(c) that the revised Personnel Regulation 245 ^Temporary Positions' 
be approved 

(d) that the revised Personnel Regulation 248-7 'Recovery of City 
Contributions - Employee-Initiated Training' be approved." 

The City Manager RECOMMENDS approval of the above recommendations of 
the Director of Personnel Services. 


MANAGER'S REPORT, December 10, 1976 (PERSONNEL 

CONSIDERATION AND RECOMMENDATION 
2. Four-Day Week - Turn Down Traffic Voliome 

Hie Director of Personnel Services reports as follows: 

"At its meeting of July 27, 1975 City Council approved the implementation of a 
four-day work week for the majority of inside City staff, commencing August 9,*1975. 
The period from August 9 until December 31, 1975 was considered to be a trial 
period and this was written into the Letters of Understanding which were signed 
with the Unions involved (V.M.R.E.U., R.N. A, B.C. and I.B.E.W.). These Letters 
further provided that if the arrangement were continued into 1977, either the City 
or the Unions could request a reversion to the five-day week, and such reversion 
would occur not later than 30 days after receipt of the request. Any extension 
beyond December 31, 1977 would have to be by mutual agreement of all parties. 


The purpose of this report is to report back to Council on the results of the trial 
period, and to make a recommendation as to whether or not the four-day week should 
be continued into 1977. 

Survey of Department Heads 

During November, the Department Heads involved were surveyed by the City Manager, 
and asked to report back to him on the iirpact which the revised work schedule had 
had on their Departments since August. They were asked to consider various 
criteria, such as increased or decreased costs, effects on the quality of service 
to the public, communication problems, and improvement in employee morale. The 
results of this survey are siainmarized below: 

1. Cost Impact - No Department reported a significant increase or decrease in 
costs in terms of overtime escpense or need for temporary staff. There was some 
minor additional overtime expense in the Personnel Services Department initially 
due to the necessity of converting our attendance records from a daily to an 
hourly reporting basis. However, this is no longer a problem. This cost was 
more than cancelled out by the Engineering and Planning Departments, both of whon 
reported a minor decrease in overtime expense due to the lengthened work day. 
The additional costs originally anticipated by the Director of Finance in the 
Payroll Branch did not materialize. 

2. Quality of Service to the Public - All Departments reported that there had been 
no deterioration in the quality of service to the public, and that conplaints 

in this regard had been negligible, 

3. Communication Problems - The majority of Department Heads identified this 
factor as the main disadvantage of the four-day week schedule. Problems are 
encountered in arranging meetings on Mondays and Fridays, and also there is 
frequent difficulty obtaining internal information on those days if key people 
are absent. No Department Head characterized the problem as "serious", but it 
is clearly a real inefficiency associated with the present working arrangement. 

4. 8:30 - 5:30 City Hall Opening - Two Departments (Planning and Permits and 
Licenses) indicated difficulties associated with the fact that while officially 
the hours of service to the piablic remained at 9:00 a.m. to 5:00 p.m., in fact 
the Hell must be open from 8:30 a.m. to 5:30 p.m. The public is free to enter 
the building during the first and final half hours of the day and naturally it 
is difficult to refuse to serve them when they see staff on duty. If the four- 
day week is to continue on the present basis, this problem could be lessened 
(but most likely not completely solved) if signs specifying the 9:00 - 5:00 hour: 
of service were prominently displayed in appropriate locations. 

5. Advantage of "Quiet" Periods - Most Department Heads felt that the relative 
quiet of the first and final half hours of the day were advantageous in terms 
of increased employee productivity. Several also believe that more is being 
accomplished by many employees due to the reduced number of interruptions on 
Mondays and Fridays. It should be noted that these are subjective opinions 
only, and that no attempt has been made to measure productivity during these 
periods. 
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(PERSONNEL - 3) 


Clause #2 continued 

Employee Fatigue - There were scattered reports of fatigue at the end of the 
longer working day, especially among older employees, but no Department Head 
viewed this as a serious problem. 

"'• Employee Morale - Almost without exception. Department Heads felt that they 
had noted an improvement in employee morale. Several expressed a concern that 
morale would deteriorate if there were a reversion to the five-day schedule. 

8. Supervisory Control - By and large. Departments believe that supervisory control 
is adequate, notwithstanding the fact that many supervisors are absent on Monday 
or Friday. 

9. Medical Appointments - Although it was not part of the original Letters of 
Understanding that staff would be expected to arrange Doctor's and Dental 
appointments on their days off, all Departments report that employees are 
co-operating in doing this, to the extent possible. 

10. Recruiting Advantages - Initial indications are that the four-day week is 

an attractive feature to job applicants and that it has therefore, enhanced our 
ability to recruit staff. 

Tlie Department Heads were asked finally whether or not they were in favour of con- 
tinuing the four-day week. All but one responded in the positive. The exception, 
a Department with a relatively small clerical staff, simply felt that the four-day 
week had no advantages and that because of the communication problems (see Point 3) , 
it should be discontinued. 

Effect on Absence Due to Sick Leave 

Our attendance records were reviewed in order to try to determine what effect, if 
any, the change to a four-day week has had on employee sick leave absence. A 
comparison was made of the number of days of absence on short term sick leave during 
the months of August, September and October of 1976 versus those same months in 
IS 75, with the following results: 

Percentage Change in Short Term Sick 
Leave - Aug. - Oct. 1976 vs Aug. - 
Oct. 1975 


Inside Employees who switched to the 4-day week - - 5.6 % 

Inside Employees who remained on the 5-day week - + 13.3 % 

Total - + 2.8 % 

The sick leave experience of the 4-day week people improved by 5.6% while that for 
those who remained on the 5-day week worsened by 13.3%, the net results being a 
minimal increase in total absence. The review period of three months is really too 
short; but these preliminary results indicate that the 4-day week may be having a 
salutary effect on sick leave. 

P otential Additional Cost in 1977 

As stated in Point 1 of the section of this report dealing with the Department Head 
survey, no Department reported a significant increase or decrease in costs during 
1976 due to the implementation of the four-day week. However, one Department Head, 
the Director of Finance, anticipates some additional cost next year. He reports 
as follows : 

'A problem has arisen in the Property Tax and Cashier areas of the Revenue 
and Treasury Division that was not considered previously. In summary, it is 
felt tliat in order to handle the tax rush in February and July of each year, 
tlie Treasurer's office will require either: 

(a) Additional temporary help at an estimated cost of $5,750.00, or 

(b) The Property Tax branch and the Cashiers will have to go back to a five- 
day work week for four weeks in the January- February period and six weeks 
in the June-July period. 


cont'd 
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(PERSONNEL 4) 


My recoininendation is that the increased cost of $5,750 would be the rtiore 
viable solution and would be justified by the fact that during this time 
we could provide service to the public from 8:30 a.m. to 5:30 p.m. We presently 
provide service from 9:00 a.m. to 5:00 p.m. and this may be difficult during 
the tax rush when, in fact, the City Hall is open from 8:30 a.m. to 5:30 p.m. 
I would anticipate many complaints from the taxpayers.' 

Opening Hours 

Vvlien the City Engineer first proposed the various alternative working arrange- 
ments to Council in May of 1976, he made the following comments (in part) 
concerning the four-day week: 

*A 4-day week could operate either of 2 ways:- 

(a) within the framework of a conventional 5-day week, 

(b) with the City Hall open only 4 days a week, but open for 
a longer period each day. 

If a 4-day week is adopted within the framework of a 5-day open period, 
it will probably not be possible to apply a 4-day week unifojonly across 
all departments, due to staff limitations and the need to provide 
minimum staffing of some functions during all open hours. We would 
probably, therefore, be restricted on this basis to being open only 
normal working hours. However, if Council wished to consider operating 
City Hall on a 4-day a week basis, it would be entirely practical to 
have City Hall open, say, from 8:30 a.m. to 6:00 p.m.* While there 
would be a reduction in the daily availability of City Hall by a 4-day 
open period, the extra open time each day would provide a much improved 
access for citizens who are unable to come to City Hall during their 
working hours. After a period of adjustment, (similar to that when 
Saturday mornings were abandoned) reasonable acceptance can be antic- 
ipated. ' 

He went on to state that the majority of Department Heads preferred alternative 
(b) and this has once again come through in the November survey. A four-day 
opening to the public would solve the problem of communication difficulties, 
allow somewhat more employees to work the four-day week than' at present, and 
avoid the possible additional cost predicted by the Director of Finance. 

Although Council rejected this alternative at its meeting of May 18, 1976, it is 
felt that they may wish to give it further consideration, perhaps for a trial 
period of the first 6 months of 1977. 
*6:30 a.m. to 5:30 p.m. which are the hours the 4-day week staff are presently working. 

Impact on 'Turn Down Traffic Volvmie' Program 

Tiie City Engineer reports as follov/s : 

'Due to the short time this programme has been in effect and the limited 
amount of time Project Turn Down Traffic Volume staff has had to assess 
travel tine savings, traffic volvimes, use of leisure time, and other 
traffic-related measures, it is difficult to quantify the benefits of 
this programme at this time. The fact that most employees participating 
in the programme are off on either Mondays or Fridays has had a positive 
incremental effect in the reduction of traffic volumes on each of these 
days. Additionally the longer hours these employees now work reqiaires 
them to travel in periods where congestion is not as great as for those 
continuing to work the shorter day on the normal 5-day week schedule. 
This, too, has a beneficial effect in the reduction of congestion on 
transit as well as on vehicular volumes. 
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As part of its committment to the Federally-f landed Txirn Down Traffic 
Voliome programme, the City's adoption of the 4-day work week on an 
experimental basis has added credibility to the entire prograinme in the 
opinion of project staff working with the downtown business community. 
It, too, is still too early to assess precisely what changes have been 
made in working hours by employers, and thus the impact to date must be 
assessed purely from a psychological perspective. Preliminary indications 
are that a number of employers are willing to consider the adoption of 
innovative working time arrangements where they have not already done 
so on their own innitiative. In this perspective, the City's 4-day work 
week should be construed as having a positive impact.' 

As noted previously, it is too early to assess precisely the effect these 
changes have had on the traffic congestion. In order to evaluate the programm 
adequately a further trial period of approx. 6 months is required to give a 

fuller more objective assessment of these effects. 

Over and above the traffic aspects of the program, any continuation of the 
program should include an objective measurement of staff productivity. 


R ECOMI-IENDATIONS ; 

In summary, I recommend thats 

A. The four-day week work schedule be continued until December 31, 1977, 
sxjbject to the proviso that it may be cancelled either by the City or 
the Unions involved on 30 days notice, and further, subject to a more 
detailed assessment of staff productivity. 

3. $5,750 for additional temporary staff be included in the 1977 budget for 
the Revenue and Treasury Division of the Finance Department if the four- 
day week is continued in its present form. 

C . Council give consideration to keeping City Hall open only four days a 
week, but for a longer period each day, for a 6 month trial period." 


The City Manager notes that the purpose of this exercise was to 
help to improve traffic conditions diiring peak periods and the 
City Engineer is asking for a 6 mont h extension to adequately 
evaluate the effects. There is no doubt that there has been some 
deterioration in service to the public although complaints have 
not been properly recorded, nor have' steps been taken to survey 
the public's attitude to the change in availability of key staff 
members. The City Manager therefore could not endorse a further 
deterioration in service that would occur if 4 day opening is 
approved c 

The City Manager RECOMMENDS approval of recommendations A and B 
and FURTHER RECOMMENDS that the City Engineer and Director of 
Personnel Services make a progress report to the Finance and 
Administration Committee at 3 month intervals. 


FOR COUNCIL ACTION SEE PAGE(S) 
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PROPERTY MATTERS 


RECOMMENDATION 

1. Sale of Residential Lot Situated on East Side 
St. George Street North of S.E. Marine Drive 

The Supervisor of Properties reports as follows: 

"The following offer to purchase has been received by the 
Supervisor of Properties as a result of the City's call 
for tenders advertised under the authority of the 
Property Endowment Fund Board. The offer is considered 
to be favourable to the City and is hereby recommended 
for acceptance. 

Lot 14, Subdivision B, Block 31, 
District Lot 313, Plan 3021, 
E/S of St. George Street north 

of South East Marine Drive. ZONED RS-1 


NAME 

Wallyray 
Enterprises Ltd. 


APPROX . 
SIZE 


SALE PRICE 


33' X 88' $25,700.00 


TERMS 


City terms 
§ 11% 


The City Manager RECOMMENDS that the foregoing offer to purchase, 
being the highest offer received and one favourable to the City, 
be accepted and approved under the terms and conditions set down 
by Council. 


2. Lease of Part of Coroner's Court Building to the 
Provincial Government - 240 East Cordova Street 


The Supervisor of Properties reports as follows: 

"City Council on November 23, 1976, approved the granting of 
an additional one-year lease of the second floor and a 
portion of the basement of the Coroner's Court Building, to 
the Provincial Government for Provincial Court purposes, 
effective August 1, 1976, at an increased rental of $2,693.17 
per month. 

The Provincial Government when offering to lease the premises 
included a request for an option to renew the lease for a 
further term at the increased rental. This request was 
considered a satisfactory part of the negotiations and should 
have been included in the November 19, 1976, report to Council. 
In order for this option to be properly included in the lease 
agreement. Council approval is necessary. 

It is therefore recommended that the Director of Legal 
Services be authorized to include a one-year renewal option 
in the lease proposal previously approved by Resolution of 
Council of November 23, 197 6." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Properties be approved. 


Continued on Page 2. 
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3. McLaren Electric Building, 1836 West 5th Avenue 
Lease of Portion of Second Floor 


The Supervisor of Properties reports as follows: 

"The British Columbia Teachers Federation currently lease 
1700 square feet more or less, on the second floor of the 
McLaren Electric Building, 18 36 West 5th Avenue under the 
terms of a lease which expires on December 31, 1976. 

Following negotiations, this Lessee has agreed to a new 
lease incorporating the following terms and conditions: 

1. Lease term, January 1, 1977 to June 30, 1978. 

2. Rental to be increased from $650 per month 
to $800 per month. 

3. Lessee to have the exclusive use of three 
parking stalls. 

4. All other terms and conditions to be the 

same as the previous lease, dated November 20, 1975. 

It is noted that the above rental space represents current 
economic rentals for comparable space in this area. 

It is recommended that the above space be leased to British 
Columbia Teachers Federation under the above terms and conditions 
with a lease drawn to the satisfaction of the Director of 
Legal Services and the Supervisor of Properties." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Properties be approved. 


4. Lease of City-owned Property 
1572 West 4th Avenue 


The Supervisor of Properties reports as follows: 

"This property at 1572 West 4th Avenue, known as 
Lots 5-7, Block 250, District Lot 526, was purchased 
for the Granville Bridge and is situated under the 
Fir Street ramp. 

Council on July 4, 1972 approved a lease to Paulsen 
Industries Ltd., expiring December, 1976, with an 
option to renew for a further 5 years. 

Paulsen Industries have exercised their option and 
after negotiation have agreed that the rent be 
increased from $356.00 per month plus taxes to 
$660.00 per month plus taxes, subject to the following 
terms and conditions : 

USE - Office and Warehouse. 

TERM - 5 years from January 1, 1977. 

RENT - $660.00 per month plus l/12th annual 

taxes as if levied. 

RENTAL REVIEW - On July 1, 197 9, and to be market 

rental value. 


Continued on Page 3. 


Regular Council, October 6, 1970 

MOTIONS (cont'd) 

Closing Lane North of Union Street (cont'd ) 

THEREFORE BE IT RESOLVED that all that portion of lane in 
Block 95, District Lot 181, Group 1, New Westminster District 
lying to the West of a line joining a point in the southerly limit 
of Lot "B", said Block 95, Plan 11623, 11.79 feet easterly from 
the south westerly corner of said Lot "B" to a point in the 
northerly limit of Lot "C", said Block 95, Plan 11623, 8.51 feet 
easterly from the north westerly corner of said Lot "C". The 
same as shown outlined red on a plan prepared by A. Burhoe, 
B.C.L.S. dated June 22, 1970 and marginally numbered LF 5423, a 
print of which is hereto annexed; be closed, stopped up and conveyed 
to the owner of Lot "E", Block 120, District Lot 181, Group 1, New 
Westminster District, Plan 11715; and 

BE IT FURTHER RESOLVED that the closed lane be subdivided 
with the abutting Lots "E" and "F"; said Block 120 and portion of 
Lot "C", said Block 95. 

- CARRIED 

2. Inhalation: Polish Remover 
and Glue Vapours 


The motion on this subject, standing under the name of 
Alderman Calder, was postponed to a later meeting at which the 
Alderman will be present. 

3. Vancouver Development and Housing Corporation 
Greater Vancouver Regional District 


On September 29th, Alderman Wilson gave Notice of a motion 
leading to an investigation of the feasibility of establishing 
a Vancouver Development and Housing Corporation. During the 
debate it appeared that there was support for such a study by 
the Regional District and the Council agreed to the following 
substitute motion: 

MOVED by Aid. Wilson, 
SECONDED by Aid. Sweeney, 

THAT the Greater Vancouver Regional District be asked to 
consider the advisability of establishing a Development and 
Housing Corporation to operate generally along the lines established 
by the Government of Ontario for their H.O.M.E. program (Home 
Ownership Made Easy) . 

- CARRIED 

4. Barber Shops Closing 

The following motion, on which Notice was given on September 29, 
was before the Council: 

MOVED by Aid. Linnell, 

THAT WHEREAS Barber Shops are required by By-law 4462 of the 
City of Vancouver to close one business day each week; 

AND WHEREAS until November 25, 1969, Beauty Salons were also 
required to close one business day each week, but the restriction 
was abolished; 

AND WHEREAS Barber Shops render the same or a similar service 
to males as Beauty Shops render to females, the distinction in 
hours of closing should be abolished; 


cont 'd . . . . 
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MANAGER'S REPORT, December 10, 1976 


(PROPERTIES - 3) 


Clause No. 4 Continued 


CANCELLATION 
SUB-LEASE 


REPAIRS 


FIXTURES 
ACCESS 


INSURANCE 


- On 12 months' notice by either party. 

- Lessee to have right to sub-lease 
portion of premises to Jones Mac-Tool 
Sales Ltd. 

- Lessee to repair to the standard of a 
prudent owner. Lessee not responsible 
for repairs to the roof or structure. 

- All fixtures are City property. 

- City Engineer to have right of access 
at any time without notice or penalty 
for the purpose of inspecting or 
repairing Granville Bridge or its ramps. 

- City to insure buildings against fire. 
Lessee to carry adequate public liability 
insurance. 


CITY BY-LAWS 


City not responsible for loss or damage 
caused by objects or substances falling 
off Granville Bridge or its ramps. 

- Lessee to obey all City By-Laws including 

obligation to remove snow from the sidewalk, 

LEASE AGREEMENT - To be drawn satisfactory to Director of 

Legal Services. 

It is recommended that Lots 5-7, Block 250, D. L. 526 be 
leased to Paulsen Industries Ltd. subject to the 
above-mentioned conditions." 

The City Manager RECOMMENDS that the foregoing recommendation 
of the Supervisor of Properties be approved. 


FOR COUNCIL ACTION SEE PA6E(S) ...„t^atZ....- 


MANAGER'S REPORT 


December 9, 1976 

TO: Vancouver City Council 
SUBJECT: Cordova House - Staffing 
CLASSIFICATION: RECOMMENDATION 


The Supervisor of Properties reports as follows: 

"City Council at its meeting of October 26th, 1976 when 
considering a clause contained in the report of the Standing 
Committee on Community Services passed the following 
motion: 

'That there be a minimum of 19 staff assigned to 
Cordova House subject to satisfactory funding 
from the Senior levels of government. ' 

On December 6, 1976, the Vancouver Resources Board 
confirmed in writing (letter attached) that the Department 
of Human Resources had approved the use of Cordova House 
as a personal care facility, effective on December 1, 1976. 
Until the final budget submission has been approved by the 
Vancouver Resources Board, thir rate for personal care 
is pegged at $11.18 per client, per day. This figure could 
be subject to some upward adjustment depending upon the level 
of care being supplied and the total operating costs. 

Discussions with the Community Care Licensing officials have 
concluded that a total of ten staff will be required for the 
tenant care component; seven staff for building cleaning. 

SOURCES OF REVENUE 

The Federal/Provincial Partnership, which supports the 
"shelter function", has, through the B.C. Housing Management 
Commission, recognized total operating costs of $187,340.00 
Against these costs, the tenant would normally pay 25% 
of his income as rent. However, discussions with Mr. R.W. Bailey, 
General Manager of the B.C.H.M.C., on December 1st indicated 
that inasmuch as the tenants do not receive any income in the 
normal sense, he would recommend to the Partnership that they 
accept 25% of the rate paid to single persons under age fifty-five 
through GAIN legislation (welfare) as adequate rental for the 
shelter provision. This rate is currently $160 per month. 
If the facility is fully occupied, therefore, \-he operating 
costs recognized by B.C.H.M.C. would be offset .by a total of 
$28 , 560. 00 per year. 


At the minimum Vancouver Resources Board rate of $11.18 per day 
and subject to the facility being fully occupied, the revenue 
from the Department of Human Resources would be $285,650. 
Since some vacancies must be anticipated, this expected revenue 
should be reduced to approximately $242,800.00 

In summary, the total revenue from senior government sources 
should be approximately $430,140.00. 

ADMINISTRATIVE FUNCTION 

Administration of Cordova House is presently the responsibility 

of two staff: An Administrator and a Clerk II. The Administrator's 

position is a permanent classification; the Clerk is temporary. 

It is proposed that these staff be retained to assume responsibility 

for the general administration of the building. The annual 

recurring cost of these two positions at mid-step and including 

fringe benefits is $32,350.00. 


Continued 
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Cprdova House-Staffing 
December 9, 1976 


CARE FUNCTION 

The Community Care Licensing officials specify a varying staff 
level depending upon the degree of care being provided and the 
number of persons being accommodated. They recommend that a 
registered nurse be hired as the general supervisor of the care 
function, and further, that the care be provided by five man-hours 
per week per tenant. The latter number is predicated upon the 
Medical Health Officer's licensing officials classifying twenty of 
the beds as "intermediate care", requiring 7.25 man hours per 
tenant per week; fifty of the beds as "personal care", requiring 
only 3.5 man-hours per tenant per week. Since the Department of 
Human Resources will only agree to funding at a personal care 
rate, the classification imposed by the Licensing officials has 
resulted in the costs of the care function being higher than a 
regular Personal Care Home. It is anticipated that this 
contradiction will be resolved in the near future. 

In order to provide the 350 man-hours per week required when the 
facility is full, it is proposed to hire a registered nurse who 
would supervise nine staff. In order to retain flexibility of 
operation, the nine subordinate positions would be classified 
as either Floor Supervisors, Licensed Practical Nurses or Nursing 
Orderlies, depending upon the evolving needs of the operation. 
These job classifications are at the same pay grade. 

The annual recurring costs of the ten proposed positions (at 
mid-step, including fringe benefits) is $147,400.00. In addition, 
the costs of meal service are estimated at $112,000.00 

BUILDING SERVICE FUNCTION 


While the number of staff responsible for building cleaning and 
janitorial duties may be subject to revision by the requirements 
of the Vancouver Resources Board, it is proposed to increase 
the complement to a maximum of seven persons (one Worker per ten 
tenants) . The annual recurring costs of two Building Service 
Workers and five Building Cleaners at the mid-step, including 
fringe benefits, would be $81,840.00. 

The Supervisor of Properties recommends that the foregoing 19 
positions be approved by Council. 

OPERATING COSTS 


SUMMARY 


Cost of Operating ; 

Labour - Administration function 


$32,350.00 


Administration other 
City Departments 

Nursing Function 

Maintenance & Cleaning Staff 

Overtime & Temporary Help 


15,000.00 
147 ,400.00 
81,840.00 
5,260.00 


TOTAL LABOUR COSTS 


$281,850.00 


Other operating Costs 
(incl. rent paid by City 
to partnership $28,500.) 


97 ,700.00 


Food 


112,000.00 


TOTAL 


$209,700.00 


TOTAL OPERATING 
COSTS 


$491,550.00 


Continued 
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Cdrdova Kouse-Staf f ing 
Deceiaber 9, 1976 


Revenue from V.R.B. 


Revenue from Fed/Prov. Gov't 


$187,340.00 
242,800.00 


TOTAL REVENUE FROM OTHER SOURCES 


$430,140.00 


MAXIMUM ESTIMATED NET COST TO CITY 


$ 61,410.00" 


The Supervisor of Properties recommends that the 1977 operating 
budget of $491,550.00 be approved, and that the City's 1977 
share of the operating costs, $61,410.00 be approved in advance 
of the 1977 City operating budget. 

Copy of this report has been sent to V.M.R.E.U. 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Properties be approved that the matters of 
classification of the facility and level of staffing be referred 
back to the City Manager for review and further report if required. 


FOR COUNCIL ACTION SEE ?A6E(S} il^;] 


MANAGER'S REPORT 


TO: Vancouver City Council 

SUBJECT: Police Digital Communications System 

CLASSIFICATION: RECOMMENDATION 


The City Engineer and Chief Constable report as follows: 

"On 29 October, 1974, City Council approved construction of a new Police 
Communications Centre and implementation of a digital communications system, 
and approved appropriate funding. The new Communications Centre has been 
completed, and implementation of the digital communication system has been 
under intensive study. These systems provide the capability for secure 
transmission between the Communications Centre and field units, and direct 
access from the field to national data files. 

In 1975 the Communications Research Centre (C.R.C.) of the Federal 
Government entered into a nation wide study of mobile digital communications 
needs of Canadian Police Forces. Upon request of the Director of C.P.I.C. 
the Vancouver Police Department withheld any implementation of digital com- 
munications until results of the Federal study became available. 

The first stage of the Federal study consisting of a tender for develop- 
ment of a systems design and equipment performance specification for a Mobile 
Radio Data System was let to a local firm, Macdonald - Dettwiler and Associates 
(M.D.A.). M.D.A. received close co-operation from the Vancouver Police De- 
partment during the completion of this contract over the past year. 

The second part of the Federal study consists of installation of a 
demonstration digital communications system by Macdonald^ - Dettwiler and 
Associates in a major Canadian city. There are benefits to the host City 
in participating in the demonstration project: 

1. The Federal Government will fund the development costs for the system, 
tailored to the host City's requirements, which can be expanded to a 
full operating system. 

2. The system will be installed more rapidly than would otherwise be possible 
for the host city. 

3. Comprehensive operating and test support will be provided by M.D.A. 

4. The Federal Government will contribute financially to the purchase of 
the demonstration equipment (estimate $50,000), reducing the cost to the 
host city. 

5. The equipment will be "state of the art" and compatible with anticipated 
developments at C.P.I.C. 

Following application by the Police Department, Vancouver was approved as 
the demonstration city, subject to Council approval of the program. Vancouver 
is proceeding in any case with implementation of a digital communications system 
for which $660,000 has been budgeted. The benefits available from participation 
in this program are significant. However, this basically commits the City to 
the purchase of the entire Vancouver system from M.D.A., since the extension of 
the demonstration system must be compatible. 

Macdonald- Dettwiler and Associates is acceptable as the supplier of 
a digital communications system to meet the needs of the Vancouver Police 
Department, for the following reasons: 

1. The advantages to the City arising out of the demonstration project. 

2. M.D.A. is the only locally based firm capable of implementing such a 
system. 

3. C.P.I.C. and C.R.C. selected M.D.A. from firms across Canada to carry 
out this project. 
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Funds for the city-wide digital communications system have been previously 
approved and estimates are within funds already budgeted (approximately 
$660,000). 


The Chief Constable and City Engineer RECOMMEND City Council 

a) approve Macdonald - Dettwiler and Associates as suppliers of a digital 
communications system for the Vancouver Police Department, subject to 
contracts acceptable to the Chief Constable, City Engineer and Director 
of Legal Services, and 

b) authorize the Director of Legal Services to enter into necessary 
agreements." 

The City Manager RECOMMENDS that the above recommendations of 
the Chief Constable and City Engineer be approved. 


FOR COUNCIL ACTION' SEE PAGE(S) ..^ 
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MANAGER *S REPORT 

DATE December 7, 1976 

TO: Vancouver City Council 

SUBJECT: Disposition of City-owned sites west side Boundary Road 

between 29th Avenue and Monmouth Avenue 
CLASSIFICATION: Recommendation 


The Supervisor of Properties reports on behalf of the Property 
Endowment Fund Board as follows: 

"There are two City-owned sites situated on the west side 
of Boundary Road south of 29th Avenue. These sites were 
previously designated and reserved for potential development 
for Non-market Family Housing. The present status of the 
two sites is as follows: 


Price-Tanner Site 

This site comprises approximately 4.2 acres, zoned RS-1, 
One Family Dwelling District. Assembly of this site was 
completed in December 1974 and the property is presently 
vacant. At a Public Hearing on August 12, 1976, the 
rezoning of this site for Family Housing was considered 
by Council and the rezoning application was defeated. 

Moscrop-Hoy Site 

This site comprises approximately 1.5 acres, zoned RS-1, 
One Family Dwelling District. On October 7, 1975, Council 
(In Camera) approved this site in principal as a potential 
Non-Market Housing site and authorized negotiations and 
report back with recommendation for the purchase of the 
two remaining privately-owned lots within the site, to 
complete assembly. 

Negotiations to acquire Lot 33, Blocks 104-106, D.L.'s 36 
& 51, known as 4642 Hoy Street, have been unsuccessful. 
This owner, a long time resident/owner, is strongly opposed 
to sale of his property for housing purposes and refuses to 
discuss sale and will not permit inspection of his property. 
It is felt that further discussions with this owner to 
acquire the property would be futile unless expropriation 
takes place. 

Negotiations to acquire Lot 13, Blocks 104-106, D.L.'s 36 
&51, known as 4641 Boundary Road have resulted in this 
owner now being prepared to sell his property to the City 
for the sum of $41,000.00 subject to: 

(a) Date of sale to be December 31, 1976 

(b) Three months rient-free possession to 
March 31, 1977. 

The property comprises a single-storey, non-basement frame 
dwelling with a main floor area of 921 square feet, erected 
in 1957 on a lot 33' x 122', zoned RS-1, One Family Dwelling 
Districty. This dwelling contains four rooms and a utility 
room, four plumbing fixtures, patent shingle roof, stucco 
exterior, concrete foundation and is heated by an automatic 
gas-fired furnace. The dwelling is in average condition 
for its age and type. 
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The sale price of $41,000.00 is considered fair and equitable. 
It is noted that in any event, the easterly 34 feet of this 
property may be required by the future widening of Boundary 
Road and the remainder of this lot is required for replotting 
purposes . 

In light of strong neighbourhood opposition to the proposed 
housing project for Price-Tanner and since the rezoning 
application was defeated, the disposition of the City-owned 
sites were considered by the Property Endowment Fund Board 
on October 15, 1976. 

The Board resolved in effect that Council consider that the 
land be placed on the market for housing in the form of 
single-family lots by resubdividing all of the City-owned 
property and retaining the required strip for road widening. 

In view of the foregoing, it is recommended that:- 

a) The Supervisor of Properties be authorized to acquire 
Lot 13, Blocks 104-106, D.L.'s 36 & 51 for the sum 
of $41,000.00, the date of sale to be December 31, 1976 
and subject to the owner retaining rent-free possession 
to March 31, 1977. The cost of acquisition to be 
charged to account code 4 74 9/- 

jjj Negotiations to acquire the remaining property, known 
as Lot 33, Blocks 104-106, D.L.'s 36 & 51, to be 
abandoned. " 

The City Manager RECOMMENDS that the foregoing recommendations 
of the Supervisor of Properties on behalf of the Property 
Endowment F\md Board be approved. 


FOR COlfNCil ACTION SEE PAGE(S) ...2&^ 
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MANAGER'S REPORT 


December 9, 1976. 


TO: 


Vancouver City Council 


• CLASSIFICATION : 


Recommendation 


SUBJECT: 


Acquisition of 2640 S.E. Marine Drive 


The Supervisor of Properties reports on behalf of the Property 
Endowment Fund Board as follows: 

"The objectives of the Property Endowment Fund are to maintain 
or increase the, City's ownership of strategic land in the 
City of Vancouver; to support the City's planning and 
development objectives and to produce a reasonable return 
on the City's investment in properties consistent with the 
City's planning and development objectives. In this connection, 
the P.E.F. Board on December 3, 1976, approved the 
acquisition of 2640 S.E. Marine Drive, Parcel B, Block 69, 
D.L. 258 & 329, Plan 670A, subject to Council approval. 

The site consists of 1.21 acres, zoned CD-I adjacent to 
City-owned land and is fronting on S.E. Marine Drive. 

A single-family residence situated on the property is 
presently rented. 

Negotiations with the owner indicate that they are prepared 
to sell to the City for the total sum of $180,000.00 subject 
to existing tenancy. This is considered to be below 
market value. 

It is recommended that the resolution of the Property 
Endowment Fund of December 3, 1976 approving the 
acquisition be approved." 

The City Manager RECOMMENDS that the foregoing recommendation 
of the Supervisor of Properties be approved. 


FOR COUNCIL ACTiCN SEE PAGE(S}...2l-i2, 


REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


DECEMBER 2, 1976 


A meeting of the Standing Committee of Council on Community 
Services was held on Thursday, December 2, 1976, in Committee 
Room No. 1, Third Floor, City Hall, at approximately 10:30 A.M. 


PRESENT ; Alderman Rankin, Chairman 

Alderman Boyce (Clauses 1 and 2) 
Alderman Sweeney 

ABSENT ; Alderman Marzari 
Alderman Volrich 

COMMITTEE CLERK; H. Dickson 


RECOMMENDATION 

1 . Liquor Permit Application - 4585 Dunbar Street 

The Committee had before it for consideration a Manager's 
Report dated November 18, 1976, (copy circulated) on the applica- 
tion of a Mr. Tsonis for Development Permit Application No. 
75738 to use a portion of the existing dining area of the 
restaurant at 4585 Dunbar Street as a cocktail lounge. 

A representative of the Planning Department and the applicant 
appeared before the Committee on this matter, and during discus- 
sion, it was noted that there is parking at the rear of the 
building and that there are residential premises across the lane 
from the parking area. 

Following discussion, it was 

RECOMMENDED 

THAT the application of Mr. Tsonis for Development 
Permit Application No. 75738, to use a portion of 
the existing dining area of the restaurant at 4585 
Dunbar Street as a cocktail lounge, be approved. 


INFORMATION 

2. Complaints Regarding 5 and 7 West 15th Avenue and 
246 West 13th Avenue 


The Committee had before it for consideration a Manager's 
Report dated November 24, 1976 (copy circulated) which was pre- 
pared by the Director of Social Planning in response to letters 
of complaint by Mr. Malachy McKenna of 2844 Alberta Street. 

The report provided information about a proposed commvinity 
residential centre planned by the B.C. Corrections Service for 
5 and 7 West 15th Avenue and about a proposed boarding home for 
juvenile boys which would be operated by Central City Mission 
for a maximum of six juvenile boys at 246 West 13th Avenue. 

The Chairman advised the Committee that he had been informed 
by the Committee Clerk that Mr. McKenna had requested considera- 
tion of this report be deferred for one week to allow him an 
opportunity to appear before the Committee. 



Continued on Page 2 . . . . 
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MOTIONS (cont'd) 


Barber Shops Closing (cont'd) 

AND WHEREAS Barber Shops are now the only service to the 
public that are required to close their businesses and suspend 
their services one day per week; 

THEREFORE BE IT RESOLVED THAT the City of Vancouver amend 
By-law 4462 to eliminate the requirement of Barber Shops to 
close one business day each week. 


Earlier in the day the Council received a communication from 
the Barbers' Union Local 120 asking that the motion be laid on 
the table until the barber shop owners can get together and 
determine their views on the proposal to have barber shops open 
six days a week. In addition, a report from the Board of Admin- 
istration, dated October 2nd, was before the Council presenting 
a petition from 16 owners of barber shops asking that the 
requirement to close one business day each week be eliminated 
from the By-law. The Board of Administration report was submitted 
for the Council's consideration in conjunction with the motion 
on the matter. 

MOVED by Aid . Bird, 
SECONDED by Aid. Wilson, 

THAT the whole matter be deferred until the next meeting 
at which Alderman Linnell is present. 


5. Arbutus-Burrard Connector 

At the Council meeting on September 29th, Notice was given 
of the following motion: 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Rankin, 

THAT the Board of Administration report to Council on the 
possibility of accelerating the development of the Burrard Street 
portion of the Arbutus-Burrard Connector. 


6. Voters' List on Computer Tape: 
Candidates 


In the absence of Alderman Phillips, who left just prior to 
the conclusion of the meeting, the motion on this subject. Notice 
of which was submitted by Alderman Phillips on September 29th, 
was deferred to the next meeting at which Alderman Phillips will 
be present. 


(deferred) 


- CARRIED 


- CARRIED 


ENQUIRIES AND OTHER MATTERS 


Alderman Hardwick 
Jericho Hostel 


referred to the Jericho hostel closing 
and pointed out that 100 beds were 
made available throughout the City 
and only 18 were used by people who 
were staying in Jericho. The Alderman 
asked what progress is being made on 
the Continental Hotel and on the 
establishment of another single men's 
hostel . 


Commissioner Sutton Brown advised 
that the contract for the Continental 
Hotel alterations has been let and 
two possible sites have been located 
in connection with the single men's 
hostel . 
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Clause No. 2 Continued 

The Committee Chairman, who is also chairman of the Vancouver 
Resources Board, advised the Committee that the Vancouver Resources 
Board held a public meeting with a number of residents in the 
area approximately six weeks ago and that there were only two 
persons opposed to the boarding home planned for 246 West 13th 
Avenue, Mr. McKenna being one of those two. The Chairman pointed 
out that Mr. McKenna ' s concerns had been heard by the Vancouver 
Resources Board and suggested that he could appear before City 
Council, and it was agreed that the Committee would not defer 
consideration of this matter at this time. 

A representative of the Director of Social Planning appeared 
before the Committee to speak to the report and explained that 
although a development permit has been granted by the Director of 
Planning to the Corrections Branch for a community residential 
centre at 5 and 7 West 15th Avenue, a change in Corrections Branch 
policy has made it most unlikely that this centre will be opened. 

On the subject of the boarding home at 246 West 13th Avenue, 
the Social Planning Department's spokesman advised the Committee 
that the proposed home presents the least risks to residents of 
the neighbourhood and that residents of the boarding home will 
be boys between 15 and 19 years old who are either employed at 
a job or enrolled in education programs away from their residence. 

Mr. R. Gutteridge of Central City Mission told the Committee 
the boarding home will be managed 24 hours a day by an adult and 
that the juvenile residents will pay their own room and board. 

Following further discussion, it was 

RESOLVED 

THAT the Manager's Report dated November 24, 1976 
regarding 5 and 7 West 15th Avenue and 246 West 
13th Avenue be received, and that Mr. M. McKenna 
be advised that he may appear before Council on 
this matter if he wishes. 


Alderman Boyce left the meeting at this point, therefore the 
following two clauses are submitted by Alderman Rankin and 
Alderman Sweeney for the consideration of the Council. 


3 . City-Owned Property at 823 Jackson Avenue 

Pastor Annie L. Girard had requested to appear before the 
Committee on the matter of her efforts to purchase City-owned 
property at 823 Jackson Avenue and appeared this date. 

In respect of this matter, the Committee had before it a 
Manager's Report dated November 26, 1976 (copy circulated) in 
which the Supervisor of Properties reported on the background 
of negotiations between Pastor Girard and the City. 


Continued on Page 3 
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Clause No. 3 Continued 

During discussion, it was noted that Pastor Girard owns 
adjoining property which is registered in her name although a 
church is located on her property. Pastor Girard has been 
endeavouring for some time to purchase the City property for 
use as a parking lot. 

The Supervisor of Properties appeared before the Committee 
on this matter and in response to the Committee's question, 
indicated the property Pastor Girard wishes to purchase is 
valued at approximately $40,000.00. 

Following discussion, it was 

RESOLVED 

THAT the Supervisor of Properties negotiate with Pastor 
A. Girard for the direct sale to Pastor Girard of City- 
owned Lot A, Subdivision of Lots 17 and 18, Block 103, 
District Lots 196 and 197 situated at the northwest 
corner of Prior Street and Jackson Avenue, subject to 
Pastor Girard consolidating the City property with the 
adjoining property which she owns and that a time limit 
of sixty (60) days be set for negotiations upon expiry 
of which the Supervisor of Properties will report to 
Council on the negotiations. 


RECOMMENDATION 

4 . Advisory Committee to Cordova House 

Mr. R. Gutter idge of Central City Mission distributed to the 
Committee a brief dated November 18, 1976 (copy circulated) 
providing background information on the Advisory Committee to 
Cordova House. 

The brief stated that in order to assure the community's 
role in the development of Cordova House, this Advisory Committee 
should have formal recognition by City Council and the Vancouver 
Resources Board. 

It was noted there is no cost to the City involved in the 
operation of this Advisory Committee, and following discussion, 
it was 

RECOMMENDED 

THAT City Council formally recognize the Advisory 
Committee to Cordova House and approve the con- 
tinuance of its supportive role in the operation 
of Cordova House. 


The meeting adjourned at approximately 11:00 A.M. 


FOR COUNCIL ACTION SEE PAGE{S)r/ 



REPC3EW? TO COUNCIL 


S-mNDING CGMMITTEE OF COUNCIL 
ON 

HOUSING AND ENVIRCMMEaSlT 
December 2, 1976 

A meeting of the Standing Coimattee of Council on Housing and Environment 
was held on Thursday, December 2, 1976, at 1:30 p.m. in the No. 1 Conmittee Itocm, 
Third Floor, City Hall. 

PRESENT: Alderman Harco\irt, Chairman 

Alderman Bird 
Alderman Boyce 

ABSENT: Alderman Cowie 

Alderman Rankin 

CLERK: J. Thomas 

INFORMATION ; 

I. Status Report on Government Assisted Housing 
in the City of Vancouver 

The Conmittee had for consideration a report of the Housing Planner, dated 
November 25, 1976, (on file in the City Clerk's Office) reviewing government 
assisted housing activities since June, 1976. 

The report noted, in part, the follcv^ing: 

"I. Units sponsored by various non- Fam-'ly Seniors Other Total 
profit, cooperative and senior 
government agencies: 

a) Completed (Jan. 1/76 and 

Dec. 1/76) 115 234 114 463 

b) Under Construction 256 113 113 482 

c) Planning/Seeking Approval Stage 109 1,320 160 1,589 

II. Units initiated by the City of 
Vancouver: 

a) Under Construction 

1) False Creek (Phc-.:.e I) 310- 324 125 233- 247 682 

2) Dept. of Housing 173 173 

b) Planning/Seeking Approval Stage 

1) Champlain Heights 782 244 1,026 

2) Dept. of Housing 95 95 

3) False Creek (Phase II) 130 90 440 660 

Totals: 1 .797-1 .811 2,126 1 .233-1 .247 5.170 " 

The Housing Planner reviewed the report with the Coifnittee and noted it was 
expected construction would oomrvence on the Langara housing project in Februciry/ 
March. 

Mr. W. Casson, Director of Housing, G.V.R.D., made reference to the Regional 
District's handicapped housing project at 14th Avenue and Nootka Street and stated 
pending f iral agreement on the bedroom count with SPARC and the Paraplegic 
Association, the project would go to Public Hearing at the end of January, 1977. 

It was 

RESOLVED, 

THAT the report of the Housing Planner dated November 25, 
1976, be received for information. 


Cont'd . . . 


Report to CJouncil 

Standing Conmittee of Council 

on Housing and Environment 

Decanber 2, 1976 2 

RBCQMMEMJATION : 

2. Huntingdon i^artments, 1915 Beach Avenue 

The Windentere ^^artments, 1148 Thurlov Street 
The ISfanhattan j^)artmentSy 784 Thurlow Street 

Consideration vas given to a memorandum from the Chairman, dated Decotiber 2, 
1976, drawing attention to the possible loss of 120 sound housing units in the 
downtown area if plans proceeded to demolish Huntingdon Apartments, Hie Windermere 
Apartments, and The Manhattan i^artments. The memo noted: 

"In their place will rise 43 high rent apartments, a grocery store 
and comiiiercial conplex on Robson and a possible St. Paul's Hospital 
expansion (that may never occur) . These three buildings along with 
the Park Plaza and Minaki Lodge incidents exenplify the inner city 
housing prctolem we've been discussing the last few years. 

Are we going to sit by idly while perfectly sound housing is 
destroyed, thus displacing hundreds of pensioners, office workers 
and other downtown related people?" 

The Chairman's memorandum reconmended the following short term actions: 

"A. 1. Huntington i^aartments - assist the tenants in their negotiations 
to purchase the building and renovate or see it brought up to 
acceptable standard. 

2. Manhattan - Either the City acquire or lease the residential 
apartments, or, the City assist the tenants to do so. The building 
can then be rehabilitated with RRAP funds. 

3. Windermere - If expansion plans had been indefinitely deferred 
because of Provincial Government cutbacks, then we should ask the 
regional district to renovate the building and amortise the cost over 
a 5-year lease period, as the City is doing with the Englesea Lodge 
apartments on Beach Avenue. 

B. A March meeting with C.M.H.C., Provincial officials, G.V.R.D., and 

housing people fran other major Canadian cities should be sponsored 
by Vancouver City Council. The Council recently passed a 
resolution to this effect so that we could create effective inner 
city housing programs and fiinding. 

C. Prepare an anti-demolition by-law amendment setting foirth a 'unit 
demolished as iinit provided' principle." 

The Ccnmittee also considered a memorandum fran Mr. S. Adams, Social Planner, 
dated December 1, 1976, (circulated) discussing the problem of retaining older 
apartment buildings in the inner city and making specific reference to The Ifenhattan 
i^jartments. 

Huntingdon Apartments ; 

Mr. Jerry Presley and Ms. Judy Piercey addressed the Carmittee on behalf of 
the tenants of the Huntingdon and noted the owner had been requested to sell the 
property to a non-profit corporation acting for the tenants. When the necessary 
financial information was forthccming it was hoped an offer to purchase wculd be 
made. Spokesmen for C.M.H.C. had indicated funds voild be forthcoming providing 
the project was econcmically viable. 

The Windermere i'^artments : 

Mr. N. Barth, Director of the Greater Vancouver Regional Hospital Board, 
owners of The Windermere J^artments, advised the site presently occupied by the 
building was required in connection with expansion of St. Paul's Hospital. The 
Provincial Government had cut back original plans by approximately half the 
physical size and cost, but while the Winderrtvere site was not new required for 
actual construction, it was needed, probably within tvro years, to replace parking 
space vdiich would be lost vdien the expansion project went ahead on another part of 
the site. Mr. Barth pointed out the Windermere did not meet Fire By-law 
requiranents, was presently considered unsafe, and if demolition was deferred and 


Cont'd 
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upgrading undertaken, it would probably take five years operation to recover the 
costs. 

The Coirmittee expressed concern that a inoderate rental apartment building was 
to be danolished for probable use as a parking lot and Mr. Barth agreed to convey 
that concern to the Regional Hospital Board, request reconsideration of the planned 
danolition, and report back to the Comnittee as soon as possible. 

The Manhattan j^aartments ; 

The Contnittee considered briefs (on file in the City Clerk's Office) opposing 
the demolition of The Manhattan Apartments sufcmitted by the following groups: 

]yfenhattan Apartment Tenants 
Robson Street Retail Merchants 

"Frequenters and Pedestrians" of the Robson/Thurlcw Area 
Students and Faculty Members, U.B.C. School of Architecture 

Ms. Barbara Shapiro, on behalf of the tenants of The Manhattan, contended 
the building provided lov«:ost residential housing for people in the area and 
demolition would destroy the social fabric of the neighbourhood. She requested 
support for a Conmittee to be set up to prepare giiidelines for the preservation 
and retention of all such buildings. 

Mrs. Helen Shackleton (brief on file in the City Clerk's Office) a tenant who 
has lived at The Manhattan for 48 years, questioned the responsibility of landlords 
toward tenants and stated tenants and retail merchants should be consulted on future 
developments in their neighbourhoods. 

Mr. Harold Quinn, tenant for years, stated The Manhattan represented ideal 
convenient, comfortable living with all the services he required - library, stores, 
transit - within 100 yards of his door. He did not want it replaced with a steel 
and concrete box vMch none of the present tenants could afford. 

Architect for the owners, Sunco Enterprises, Mr. R. ^fenn, outlined unsuccessful 
efforts to obtain Heritage "B" designation for the building and rehabilitation 
funding fron Heritage Canada. His clients had conducted feasibility studies and 
considered a number of options but nov felt there were only tvro choices open to them: 
to enter into seme kind of lease agreement with the City; or to obtain a demolition 
permit and redevelop the property. If agreement could not be reached on these ■toro 
points, there was still a third option: to let the courts decide. 

The Committee discussed the possibility of the City leasing the building and 
it was pointed out the lease would have to run 15 years for RRAP funding eligibili-ty. 

Following discussion on the above three properties, it was 

RBCQiyMENDED, 

A. THAT the City assist the tenants of Huntingdon J^)artments, in 
their negotiations to purchase and renovate the building and 
that the Director of Planning be instructed to report back to 
the Conmittee on the progress of the negotiations. 

B. THAT the Greater Vancouver Regional Hospital District be 
requested to defer plans to demolish The Windermere ;^>artments 
and proceed with renovations to the building, amortising the 
cost over a five-year period. 

C. THAT the City lease and renovate The Manhattan Apartments for 
a period of 15 years utilising RRAP f\inds for rehabilitation. 

D. THAT the Director of Planning and appropriate City staff 
investigate and report back to the Ccxirtiittee on the preserva- 
tion and retention of older buildings in the downtown area. 

E. THAT the City sponsor a workshop in March to discuss inner city 
housing pinograms and funding with representatives fron C.M.H.C., 
Provincial Government, G.V.R.D. , and housing people from other 
major Canadian cities. 


Cont'd . 
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F. THAT the new Council be asked to introduce an anti -demolition 
by-law aitienditient setting forth the principle "a unit denolished 
as a unit provided". 

G. THAT the inanDrandm of the Chairman, dated Decatiber 2, 1976, and 
the matorandum of Mr. S. Adams, Social Planner, dated December 1, 
1976, be received for information. 


3. City-Owned Housing Site: 

2nd Avenue and Wallace Street 

At its meeting on Novotiber 9, 1976, when considering a Manager's Report on 
leasing land for non-iftarket use, dated November 2, 1976, (on file in the City Clerk's 
Office) City Council deferred the following motion of Alderman Harcourt for further 
consideration by the Ccmmittee and report back: 

"That the offer by the Penta Co-operative Housing Association to 
lease the 0.95 acre site at 2nd and Wallace Streets, with the 
initial rents based on 8% of $177,900 be approved." 

In the Manager's Report considered by Council, the Director of Finance advised 
that the value of the lease to the City, with reasonable escalation and revaluation 
clauses, wouM be in the order of $210,000. The market value of the site under its 
present zoning was $363,000 and accordingly the lease terms requested by Penta wculd 
mean a write-down on the value of the land of 42%. 

The Ccmmittee was addressed by Mr. T. Sirtpson and Mrs. A. Spindle, ^or Penta, 
vto referred to suggestions that the economics of the project vrould be greatly 
enhanced if the number of dwelling units was reduced and the extra space used to 
provide surface parking, thus obviating the necessity for undergroxond parking. The 
Penta representatives felt plans could not be revised at this stage. The Co-op had 
invested three years of efforts in the project and the present scheme featuring 
underground parking had gained conmunity acceptance and had done ituch to defuse initial 
hostility towards housing on the 2nd Avenue and Wallace site. 

The Director of Planning advised the Conndttee while there had not been time 
for a detailed analysis it was felt there would be considerable coimiunity concern 
if the plans v/ere revised and the amount of usable space was reduced for parking. 

When Alderman Bird expressed reservation about the City subsidising high-priced 
land on the West Side, the City Manager pointed out acceptance of Penta 's offer 
would create a precedent with respect to the three parcels of land on the 2nd Avenue 
and Wallace Street site, ard in effect, the City would be paying for the imderground 
parking. 

Following further discussion, it was 
RBCCMMENDED, 

THAT the offer by the Penta Co-operative Housing Association 
to lease the 0.95 acre site at 2nd Avenue and Wallace Street, 
with the initial rents based on 8% of $177,900, be approved. 


4. Future Status of City-Owned Sites at: 
2nd Avenue and Wallace Street 
Foster and Euclid Streets 
5th Avenue and Arbutus Street 
Ash and S.W. Marine Drive 


The Chairman introduced Mr. W. Casson, Director of the Greater Vancouver 
Housing Corporation, and advised he had invited Mr. Casson to take part in the 
discussion in order . to ascertain whether the Corporation would favourably consider 
developing hovising on City-owned sites at: 

2nd Avenue and Wallace 
Foster and Euclid Streets 
5th Avenue and Arbutus Street 

Ash Street and S.W. Marine Drive Cont'd . . . 
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Mr. Casson noted that the 2nd Avenue and Wallace Street site vas slated for 
family rental accorttnodation featioring surface parking, vMch he also vrould have 
recomvended. The Foster and Euclid Streets site could be developed as a turn 
co-op project; however initial soil test reports negated the utilization of under- 
ground parking because of the water table and this should be borne in mind v*ien the 
econonics of housing projects were being considered for the site. He noted that 
the site at Ash Street and S.W. Marine Drive had been set aside for handicapped 
housing. 


Ihe Comnittee, following further discussion 


RECCMMENDED, 


THAT the Greater Vancouver Housing Corporation be requested 
to develop housing on the following City-owned sites: 

2nd Avenue and Wallace Street 
Foster and Euclid Streets 
5th Avenue and Arbutus Street 
Ash Street at S.W. Marine Drive 


The meeting adjourned at approximately 3:00 p.m. 


* * * * 


FOR COUNCIL ACTION SEE PAGt{^.izk—^ 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


DECEMBER 2, 1976 


A meeting of the Standing Committee of Council on Planning 
and Development was held in the No. 1 Committee Room, Third Floor, 
City Hall, on Thursday, December 2, 1976 at approximately 3.30 p.m. 


PRESENT : Alderman Kennedy, Chairman 

Alderman Bird 
Alderman Cowie 
Alderman Harcourt 

ALSO PRESENT ! Alderman Boyce 

CLERK TO THE 

COMMITTEE ; M.L. Cross 


INFORMATION 

1. Proposal for Local Area Planning Programme in the 
Shaughnessy Area 

At its meeting on November 1976, the Vancouver Heritage 
Advisory Committee passed the following motion: 

" THAT the Heritage Advisory Committee recommend to th« 
Standing Committee on Planning and Development that 
the City Planning Depeirtment be requested to again 
examine the feasibility of whether the Shaughnessy 
residential area could be studied as a Local Area 
Planning Program, including the estsiblishment of a 
Citizens Advisory Committee, and that the boundaries 
for such a Local Area Planning Program be Oak Street, 
16th Avenue, Arbutus Street and King Edward Avenue. " ' 

Mr. J. McKay, Shaughnessy Property Ownerd Association and 
Mr. R. Mann, Architect were present for the discussion. 

Alderman Harcoiirt, Council's appointee to the Heritage 
Committer advised that the Committee is concerned about the loss 
of older, heritage buildings in the Shaughnessy area. The zoning 
is inadequate as it doesn't allow people to keep older houses 
and provide infill housing aroxind themj the houses are being 
demolished and the lots are being subdivided. 

Ther Heritage Committee felt that a study of the neighboiir- 
hood should be undertaken by the Planning Department. 

Mr. McKay stated that the Property Owners' Association have 
a Committee studying the problem and have retained Mr. Mann to 
prepare guidelines for changing the use in the area. The Associa- 
tion feels the study would take longer if it were done as part 
of a local area planning programme and would like to proceed on 
its own and discuss the study with the Planning Department. 

The Committee agreed that the property owners should go 
ahead with their study and discuss it with the Planning Department. 
It was suggested that there be a specific liaison person in the 
Planning Department for the Shaughnessy area. 


cont'd 
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Mr. Yoimgberg, Associate Director, Area Planning, stated 
his Division has only six pennanent staff - the others are 
temporary and assigned to specific Neighbourhood Improvement 
Programme areas. It would be premature to make a decision on 
a contact person at this time. In the new year, the Planning 
Department will be discussing how it can serve local areas. 

RESOLVED 

THAT the Shaughnessy Property Owners' Association 
be advised to continue with its study of the area 
and discuss same with the Planning Department. 


2. Progress Report on Detailed Design Guidelines 
for Surface Parking Lots - Downtown District 

The Committee considered a report dated November 17, 1976 
(on file in the City Clerk's office) which the City Manager sub- 
mitted for Information. 

Counci], on April 6, 197^ approved in principle the Guidelines 
for Surface Parking Lots as a basis for discussion with the 
Park Board and owners or lessees of parking lots for report back 
to the Standing Committee on Planning and Development. 

In the Manager's report, the Director of Planning and City 
Engineer advise that the Vancouver Parking Association have 
submitted a brief on the guidelines. 

The brief 

advises of the formation of the Vancouver Parking Association and their 
aims and objectives. 

- stresses the concern of the Association for better comnuni cation and co-operation 
between the Association and the various concerned City Hall Departments. There 
is concern about certain aspects of the Design Guidelines particularly the cost 
of improvement and their practibility - when many parking companies can only 
rent premises on a month to month basis or for a relatively short term (one to 
two years) with cancellation clause. There is concern about the requirements 
for complete paving and the required on-site drainage; planting strips which 
reduce available parking, the requirement to remove crossings which may have 
existed for many years. Suggestions are made for alternative ways of paving 

and planting. 

- concludes by recommending a small committee of the Vancouver Parking 
Association work with the City of Vancouver at the Administrative level in 
analysing and examine both existing and proposed legislation; Planning 
Policies and Design Guidelines related to the Parking Industry, not only in 
the Downtown District but throughout the City. w 


Staff from the Planning, Engineering and Social Planning 
Departments have examined the brief and are meeting with a 
special working committee of the Parking Association in an 
endeavoiir to resolve specific issues where possible. A report 
will be submitted in February, 1977 to the appropriate Standing 
Committee of Council. 

RESOLVED 

THAT the report of the City Manager dated November 
17, 1976 be received for information. 


cont'd. . . . 
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3. Grandview-Woodland Neighbourhood Improvement Program: 
Citizen Involvement 


The Committee considered a report of the City Manager dated 
November 26, 1976 (copy circulated; in T/\Aiich the Director of 
Planning recommends that Council endorse the formation of a 
Grandview-Woodland Neighbourhood Improvement Program Committee. 

The Committee has adopted terms of reference outlining their 
responsibility to the community and their working relationship 
with Council and civic staff, based on terms of reference adopted 
by Council for other N.I. P. Committees. 


RECOMMENDED t 

THAT the formation of the Grandview-Woodland 
Neighbourhood Improvement Program Committee and the 
Terms of Reference (as indicated in Appendices I 
and II of the Manager's Report dated November 26, 
1976) be approved. 


4. University Endowment Lands Study Team 

The following persons represented the University Endowment 
Lands Study Team: 

Mr. J. Webster 
Mr. G. Rolfsen 
Mr. P. Horwood 

Also present were - Dr. I. Bain and Mrs. Mann. 

Mr. Rolfsen distributed copies of the University Endowment 
Lands Study Team: Progress Report #k dated November 15, 1976 
(copy circulated) which summarized the results of a Public Forum 
held on October 27 and the responses to the questionnaires 
distributed. 

Mr. Rolfsen stated that although the Study Team had been 
working for some months, they had not received anything official 
from the University as to their specific needs for the Campus or 
the University Endowment Lands. It is expected this information' 
will be available shortly. 

Conceptual planning is proceeding based upon the major 
concerns of those involved; 

That essentially all of the iindeveloped lands be dedicated 
and developed for park and park/recreation. 

- That any and all future UBC development be confined to lands 
presently held by UBC. 

- That any and all future research park development be con- 
fined to the lands presently used or zoned for housing, 
on UBC lands and/or research park lands. 

- That the form of administrative structure of the UEL community 
be decided by its present citizens after several options have 
been examined. 

- That all UEL park lands be designated as inviolate park and 
administered by a governing body with local interests represented." 


cont'd 
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Alderman Wilson - 
Joint Study: Transit 
Operations 


advised that the report resulting from 
the joint study by the City and B.C. 
Hydro on local transit operations will 
be available prior to the October 29th 
meeting of the Standing Committee, at 
which time the report will be presented 


Alderman Bird - 
Noise Pollution 


reported progress in the matter of 
noise pollution studies. 


Leave of Absence: 
Alderman Sweeney 

MOVED by Aid. Adams, 
SECONDED by Aid. Wilson, 

THAT Alderman Sweeney be granted leave of absence from the 
Council meeting on October 20, 1970. 

- CARRIED 

NOTICE OF MOTION 

Alderman Broome submitted the following Notice of Motion, 
which was recognized by the Chair: 

MOVED by Aid. Broome, 

THAT the City Council considers the Georgia Street overpass 
connecting the proposed C.B.C. development to the Queen Elizabeth 
Theatre to be part of the C.B.C. development and, 

FURTHER THAT the Director of Planning so inform the C.B.C. 
and their architects. 

(Notice) 


The Council adjourned at 4:30 p.m. 

*** 


The foregoing are Minutes of the Regular Council meeting 
dated October 6, 1970. 
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The Study Team requested and was granted an extension of 
the timetable to January 31, 1976. The next Public Forim will 
be held in January, 


RESOLVED ; 

THAT the progress report of the University 
Endowment Lands Study Team be received and the 
City's previous position reaffirmed. 


The meeting adjourned at approximately 4. 30 p.m. 


FOR COUNCIL ACTION SEE PAGE(S) - 
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A meeting of the Standing Committee of Council on Finance 
and Administration was held in the No. 3 Committee Room, third 
floor. City Hall on Thursday, December 9, 1976 at approximately 
1:30 p.m. 

PRESENT ; Alderman Volrich, Chairman 

Alderman Kennedy 
Alderman Marzari 
Alderman Sweeney 

COMMITTEE CLERK: G. Harden 


INFORMATION 


1. Analysis of Property Tax Arrears 

On August 10, 1976 City Council, when considering a Charter 
amendment which would increase the upper limit on interest the 
City could charge (by By-law) on taxes in arrears , requested the 
Director of Finance to report to Council on which categories of 
properties are delinquent in payment of their taxes. 

The Committee had for consideration a Manager's report dated 
November 29, 1976 (copy circulated) in which the Director of 
Finance analyzed property tax arrears as of August 24, 1976 and 
reported on interest rates on arrears charged elsewhere in B.C. 

Following discussion it was 

RESOLVED 

THAT the Manager's report dated November 9, 1976 be 
received for information. 


RECOMMENDATION 


2 . Penalty for Late Payment of Taxes 

The Committee considered a Manager's report dated November 29, 
1976 (copy circulated) wherein the Director of Finance reported on 
the matter of penalties for late payment of taxes. 

The Committee expressed concern for the few taxpayers who 
have trusted the mail, forgotten or through some similar oversight 
are one or two days late in paying their taxes and receive the 
same penalty as someone deliberately waiting several months. The 
Director of Finance advised that anyone in this situation may as 
well wait for the July penalty date to pay their taxes, as the 
penalty is the same and in the meantime they can put their money 
in the bank and collect interest. The Committee felt that this 
alternative should be conveyed to such taxpayers and the Director 
of Finance agreed that this would be done. 



Cont ' d 
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Following further discussion it was 
RECOMMENDED 

THAT the penalty structure for late payment of real property 
taxes remain unchanged until the presently proposed Charter 
amendments are acted upon by the Provincial Government, at 
which time the structure be reviewed and reported on. 

(Alderman Sweeney opposed.) 


3. Britannia Community Services Centre - 
Maintenance and Repairs 

The Committee considered a Manager's report dated November 5, 
1976 (copy circulated) outlining building maintenance and repairs 
services in Britannia Community Services Centre. 

It was noted that the Britannia Community Services Centre 
Society had deliberately kept the level of staffing lower than 
was anticipated would be needed because it is more difficult 
to reduce than increase. This increase has been carefully 
researched and is much needed. 

Following discussion it was 

RECOMMENDED 

THAT funding for 1977 costs of $49, 050 (1976 rates) 
be approved for additional building maintenance in the 
Britannia Society Budget in advance of the 1977 Operating 
Budget. 


INFORMATION 


4. Vancouver Public Library Board Request to Appear 

Before Committee With Respect to West Point Grey Library 

The Committee considered a Manager's report dated December 2, 
1976 (copy circulated) regarding a request by the Vancouver Public 
Library Board to appear before the Finance Committee with respect 
to West Point Grey Library. 

The Library Board wishes to discover whether capital money 
may be made available for development of a book collection and 
the puchase of equipment for a proposed branch at 10th Avenue and 
Sasamat Street. 

The Director of Finance stated that it is unknown at this 
time whether funds are likely to be available in 1977 for a 
library in West Point Grey. The 1977 Capital Budget has not been 
put together and will not be considered by Council until the spring 
of 1977. 

Following further discussion it was 
RESOLVED 

THAT the Vancouver Public Library Board and the West Point 
Grey Community Association be invited to the next meeting 
of the Finance Committee to discuss the matter. 

The meeting adjourned at approximately 2:00 p.m. 

fOR CGunai ACTION see p^g-s) ^'^i 

*************** S..„.J„„ 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


DECEMBER 9, 1976 


A meeting of the Standing Committee of Council on Community 
Services was held on Thursday, December 9, 1976, in Committee 
Room No. 1, Third Floor, City Hall, at approximately 3:30 P.M. 

PRESENT : Alderman Rankin, Chairman 
Alderman Boyce 
Alderman Marzari 
Alderman Sweeney 

ABSENT : Alderman Volrich (Police Board) 

COMMITTEE CLERK: H. Dickson 


RECOMMENDATION 

1. New Central Hotel and Ferry Hotel - Purchase by the City 

The Committee had before it for consideration a Manager's 
Report dated December 7, 1976 (copy circulated) in which the 
Director of Social Planning provided background on negotiations 
with Provincial and Federal Governments regarding ownership of 
these buildings and concluded with a series of recommendations 
that the City should accept the offer of Central Mortgage & 
Housing Corporation and the Minister of Housing for ownership 
of the New Central Hotel at 44-48 East Cordova Street and the 
Ferry Hotel at 58 Alexander Street. 

The Deputy Director of Finance appeared before the Committee 
and proposed two amendments to the recommendations as follows : 

- The words "in the name of the City of Vancouver 
Public Housing Corporation" be added after the 
words "to the City" in recommendation 1(a); and 


An additional recommendation " that the 
management of the Multi-Use Centre of the New 
Central and Ferry Hotels be assigned to the 
Property Division of the Finance Department". 

The Director of Social Planning also appeared before the 
Committee on this matter, and following further discussion, it 
was 

RECOMMENDED 

A. THAT City Council advise Keith Tapping, Branch Manager, 
CMHC, and the Honourable Hugh A. Curtis, Minister of 
Housing, that the City agrees to accept their offer of 
ownership by the City at the earliest possible date of 
the New Central Hotel, located at 44-48 East Cordova 
Street, and the Ferry Hotel, located at 58 Alexander 
Street, and to manage these hotels provided that: 

i) title is transferred to the City in the name of 
the City of Vancouver Public Housing Corporation 
with the existing Section 15(1) NHA mortgage 
(and operating agreement) at the preferred in- 
terest rate of 7-5/8%. 



Continued on Page 2. . . . 
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ii) CMHC pays 50% of all operating costs under 
Section 44(1) (b) of the NHA and the Provin- 
cial Government pays the other 50% of all 
operating costs; such operating costs to 
include all expenses incurred in respect to 
housing management, debt servicing, taxes, 
insurance, repairs, improvements and replace- 
ments to the buildings required to ensure 
safety and comfort; 

B. THAI the management of the Multi-Use Centre of the 
New Central and Ferry Hotels be assigned to the 
Property Division of the Finance Department. 

C. THAT the Director of Legal Services, on behalf of the 
City, be authorized to execute the appropriate legal 
agreements with all parties to this transaction in 
consultation with the Director of Finance and the 
Director of Social Planning. 


INFORMATION 

2. Boys' & Girls' Clubs of Greater Vancouver 
Capital Grant Request of $25,000.00 

The Committee had before it for consideration a Manager's 
Report dated November 29, 1976 (copy circulated) in which the 
Director of Social Planning reported in accordance with the 
resolution of the Community Services Committee earlier this 
year that he meet with the Boys ' & Girls ' Clubs of Greater 
Vancouver and report back to the Committee on the feasibility 
of a one-time grant to the organization's capital building fund. 
The Director of Social Planning concluded in the report that in 
view of the City's financial assistance to the club already in 
1976 and that another capital grant request in the amount of 
$47,848.00 is under consideration, that he would recommend 
against a one-time special grant of $25,000.00 to the Boys' & 
Girls' Clubs' capital building fund. 

A representative of the Boys ' & Girls ' Clubs of Greater 
Vancouver appeared before the Committee on this matter and it 
was noted during discussion that the Property Endowment Fund 
Board of the City was to consider a property buy-back request 
from the club in the amount of $47,848.00. The club has asked 
the City to spend this amount to buy the property from the 
Boys ' & Girls ' Clubs , consolidate it with the City-owned pro- 
perty on which the Kivan Club is now located, and lease the 
land back to the club for $1.00 a year. Both of the Vice- 
Chairman of the Committee and the representative from the Boys ' 
& Girls' Clubs told the Committee it is their \inderstanding 
the Property Endowment Fund Board has decided this matter is 
not an appropriate transaction for it to deal with. It was 
also noted the Property Endowment Fund Board endeavours to 
realize a 10% profit on any land transactions. 

It was noted therefore that in order for this project to 
proceed, the Property Endowment Fund Board would have to agree 
to purchase this property at $47,848.00, consolidate it with the 
adjacent City property and lease the entire site back to the 
Boys' & Girls' Clubs. 
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Clause No. 2 Continued 

It was 

MOVED by Alderman Boyce 

THAT the City purchase the property at 914 East 12th 
Avenue (adjacent to the existing Kivan site) for 
$47,848.00 and lease the land back to the Boys' & 
Girls' Clubs for $1.00 a year. 

LOST 

(Alderman Marzari and Alderman Sweeney opposed.) 


It was 
RESOLVED 

THAT this matter be deferred pending an appearance 
of the Chairman and Vice-chairman of the Community 
Services Committee and other appropriate civic 
officials before the Property Endowment Fund Board 
to discuss this matter and that it be reconsidered 
by the Community Services Committee early in the 
new year. 


3 . Sale of Surplus Furniture 

The Committee had before it for consideration two requisitions 
from non-profit organizations to purchase surplus City furniture 
and equipment for a nominal sum under certain procedures and 
guidelines approved by City Council on April 23, 1974 (copies 
circulated) . 

The Actors Workshop is seeking furniture and equipment with 
an auction value of $493.00 which would be sold for a nominal 
price of $52.75. 

The Vancouver Big Sisters is seeking furniture and equipment 
with an auction value of $625.00 which would be sold for a nominal 
price of $66.80. 

As both requests being for equipment valued at over $300.00, 
approval of the Standing Committee was required. 

Following brief discussion, it was 

RESOLVED 

A. THAT the Committee approves of the sale of $493.00 
worth of furniture and equipment to the Actors 
Workshop for $52.75. 

B. THAT the Committee approves of the sale of $625.00 
worth of furniture and equipment to the Vancouver 
Big Sisters for $66.80. 
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RE COMMENDAT I ON 


4. Hastings/Sunrise-Strathcona Commxanity 
Recreation Youth Workers 


The Committee had before it for consideration a Manager's 
Report dated November 16, 1976 (copy circulated) in which the 
Superintendent of Parks and Recreation reported on the recent 
history of recreation programs operated in the Hastings/Sunrise 
and in the Strathcona areas . 

The report concluded with a series of recommendations pro- 
viding for a continuation of the program and that the Youth 
Workers Project budgets be incorporated into the Recreation Services 
Division budget and be reported along with the total budget of 
the Park Board in 1978. 

Representatives of the Park Board and the Director of Social 
Planning appeared before the Committee on this matter, and in 
response to a question from the Chairman, stated they had read 
the report and agree to the recommendations. 

Following further discussion, it was 

RECOMMENDED 

A. THAT the Recreation Youth Worker Projects at 
Strathcona and Sunrise Hastings be continued 
and that two temporary positions be established, 
as Recreation Programmers I, P.G. 16 at a cost 
of $24,246.00 in 1977 subject to the Personnel 
Officers' review and that these positions be 
made permanent only when C.A.P. sharing is 
approved . 

B. THAT casual staff assistance, auto allowance 
and program expenses for the two (2) projects 
be approved at a cost of $20,760.00 ($10,380 
for each area) in 1977 as outlined above. 

C. THAT the Strathcona and Hastings/Sunrise Recrea- 
tion Youth Worker Project budgets be incorporated 
into the Recreation Services Division budget and 
be reported on in the context of the total budget 
of the Board of Parks and Recreation in 1978 
(Subject to Recommendation A) . 


INFORMATION AND RECOMMENDATION 

5 . Licensed Premises in the Downtown Area 

The Committee, at its meeting on June 24, 1976, requested a 
map be provided showing all types of licensed premises , their 
location and seating capacity in the Downtown area and that this 
information be discussed with representatives of the Liquor 
Administration Branch. 

The Committee had before it for consideration a Manager ' s 
Report dated November 29, 1976 (copy circulated) and a large map 
of the Downtown Peninsula which showed that in the study area 
defined by Burrard Inlet on the north, Heatley Avenue on the east. 
Industrial Avenue and False Creek on the south and Stanley Park 
on the west, there are a total of 370 liquor licenses providing 
seating for 59,945 persons, which is just over 60% of the entire 
seating capacity in the City of Vancouver. 
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Clause No. 5 Continued 

A representative of the Liquor Administration Branch appeared 
before the Committee on this matter, answered a number of ques- 
tions on the different types of liquor licenses and stated that 
the number of public house licenses remains relatively the same, 
while there has been a recent increase in the number of lounge 
licenses . 

The Committee noted the seating capacity of over 59,000 persons 
is a very large number, and there was some discussion on whether 
or not the City could impose a moratorium on the issuance of any 
further liquor licenses in this area. 

However, following discussion, it was 

RESOLVED 

THAT the Manager's Report dated November 29, 1976 and 
its accompanying map be received for information and 
that all future reports on liquor permit applications 
be considered in the context of this report; 

and it was 
RECOMMENDED 

THAT the Department of Permits and Licenses be 
requested to assume the responsibility for up- 
dating the information supplied in the City 
Manager's report dated November 29, 1976. 


INFORMATION 

6 . Juvenile Detention Facilities 

The City's Family Court Committee appeared before the Community 
Services Committee on February 5 and October 7 of this year and 
expressed concerns regarding the condition of the Family Court 
facility at 2625 Yale Street. 

The Community Services Committee's attempts to meet directly 
with the Attorney-General to discuss this matter have not been 
successful; however, the Committee did meet on October 7th with 
Mr. 0. E. Hollands, Assistant Executive Director of the Corrections 
Branch of the Attorney-General's Department. 

At the October 7th meeting, the Committee resolved again to 
seek a meeting with the Attorney-General and attempts to arrange 
such a meeting have been unsuccessful. 

Mr. Tony Mears , Chairman of the Family Court Committee, 
appeared before the Community Services Committee this date and 
pointed out there has been no improvement to the Family Court 
facility and that the Attorney-General has not responded to 
letters requesting a meeting with him and the Community Services 
Committee. 

Following brief discussion, it was 

RESOLVED 

THAT the Chairman of the Community Services Committee 
would write directly to the Attorney-General pointing 
out that this matter is of the utmost urgency and 
requesting the Attorney-General to meet with the Com- 
munity Services Committee to discuss the concerns of 
the Family Court Committee outlined in its 1975 Annual 
Report regarding the Family and Juvenile facility at 
2625 Yale Street. 


Continued on Page 6 
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RECOMMENDATION 


7. Proposed Expansion - Vancouver International Airport 

Mr. Bruce Eriksen of the Downtown Eastside Residents Associa- 
tion presented the Committee with a letter dated December 8, 1976 
(copy circulated) in which Mr. Eriksen suggested the City protest 
to the appropriate Federal officials the construction of a further 
runway at Vancouver International Airport and ask that funds 
allocated for such a project be transferred to the City of Vancouver 
for a light rapid transit system. 

Following brief discussion, it was 
RECOMMENDED 

A. THAT the City of Vancouver strongly protest to 
the Prime Minister and the Federal Ministry of 
Transport any further steps for construction of 
an additional runway at Vancouver International 
Airport. 

B. THAT the Council protest the formation of com- 
mittees to study noise abatement at the airport. 

C. THAT Council request the Prime Minister and the 
Ministry of Transport to transfer the estimated 
$500 Million the Federal Government is planning 
to spend on expansion of the airport to the City 
of Vancouver to allow the City to initiate a light 
rapid transit system for the region. 


Alderman Rankin, Chairman of the Community Services Committee, 
pointed out this was the last meeting for the Community Services 
Committee and thanked the members of the Committee for their 
contribution during the past two years, pointing out that the 
Community Services Committee deals with issues affecting people , 
that often the results of the Committee's work may not be as 
physically obvious as the efforts of other committees but that 
the Committee had been successful in a number of areas during 
the past two years. 


The meeting adjourned at approximately 4:20 P.M. 

FOR CCUMCIL ACTION SEE PAGE(S) .i'ti^. 



REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


December 9, 1976 


A meeting of the Standing Committee of Council on Planning 
and Development was held in the No. 2 Committee Room, Third Floor, 
City Hall, on Thursday, December 9, 1976, at approximately 3:30 p.m. 


PRESENT: 


Alderman Kennedy, Chairman 
Alderman Bird 
Alderman Harcourt 


ABSENT; 


Alderman Cowie 


ALSO 
PRESENT: 


Alderman Boyce ) (jtem 4) 
Alderman Marzari ) ^' 

Alderman-Elect Ford- (Items 1,2 & 3) 


CLERK 
TO THE COMMITTEE: 


M.L. Cross 


INFORMATION 

1. Status Report on Major Development Proposals 

Mr. A. Floyd, Acting Zoning Planner reported verbally 
on the following major development permit applications 
received : 

(a) Development Permit Application No. 76066 - 

836 West 7th Avenue - 6 Unit Townhouse Development 

(b) Development Permit Application No. 76009 - 

N.E. Corner-Howe & Smithe - One Storey Commercial 
Development 

(c) Development Permit Application No. 76019 - 

N.E. Corner-Broadway & Oak - (B.C. A. A.) - 2 Storey 
building with parking on the roof for testing 
purposes and offices 

RESOLVED 

THAT the verbal status report on major development 
permit applications be received for information. 


2 . Status of Rezoning Applications 

The Committee considered a memorandum dated December 2, 
1976, from the Planning Department forwarding the monthly 
status of rezoning applications as of November 30th (on file 
in the City Clerk's Office). 

RESOLVED 

THAT the monthly status of rezoning applications 
as of November 30, 1976 be received for information. 
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BOARD OF ADKIXISTRATION . . . (WORKS) 1 


OCTOBER 2ND, 1970 


WORKS & UTILITY MATTERS 


CITY ENGINEER'S REPORT 


1. Renewal of Building Sewer Extensions 

"During recent years the City has carried out a continuing program 
of renewing building sewer extensions which have proved difficult to 
maintain because of repeated stoppages caused by boulevard tree roots. 
Funds have been provided from the Sewer Capital Budget. 

The previous appropriation of $50,000 has now been expended. Funds 
are however available in Account Code 0114./2050, "Provision for servicing 
the South East Sector, Area E", since development of the South East Sector, 
Area E is not proceeding at this time. In order that the work renewing 
building sewer extensions may continue, I RECOMMEND: 

That $50,000 be transferred from Account Code 0114-/2050, "Provision 
for Servicing South East Sector, Area E" to the 1970 Capital Budget, 
"Miscellaneous" for renewal of building sewer extensions." 

Your Board RECOMMENDS that the foregoing be approved. 


2. Closing Line South of l6th Avenue West 
of Renfrew Street and Closing Portion of 
17th Avenue West of Renfrew Street 

"The resubdivision of City-owned Lots 8 and 15, Block N, Section 44-, 
T.H.S.L. requires the closing of the lane at the rear of Lot 8 and the 
north 13 ft. of 17th Avenue abutting Lot 15. 

I RECOMMEND that the lane and street, as shown on plan marginally 
numbered LF.5524, be closed, stopped up and title taken thereto and 
subdivided with the abutting City-owned Lots 8 and 15." 

Your Board RECOMMENDS that the fore^rointr be approved. 

3. Rayonier Canada (B.C.) Limited 
Proposed Private Gas Pipe on the 
South Foot of Heather Street 

"An application has been received from Rayonier Canada (B.C.) Ltd. 
of 1111 West Georgia Street, to install a 3-lnch gas pipe on Heather Street 
from a point approximately ^50 feet south of the V. & L.I. right-of-way to 
a point approximately 4-3 feet north of the right-of-way. The line would 
connect a proposed B.C. Hydro & Power Authority metering and reducing station 
on Company property, on the east side of Heather Street south of the 
right-of-way to the Company's drying plant west of Heather Street North of 
the Right-of-Way. 
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RECOMMENDATION 

3. Musqueam Indian Band - Request for Exclusion from 

the Agricultural Land Reserve 

The Committee considered a report of the City Manager 
dated November 24, 1976, (copy circulated) in which the 
Director of Planning makes recommendations with respect 
to the Musqueam Indian Band's request for the exclusion from 
the Agricultural Land Reserve, the portion of the Musqueam 
Indian Reserve No. 2 bounded by Wallace Street on the east, 
the Eraser River on the south and west, and 51st Avenue on the 
north. 

Ms. P. Johnston, Overall Planning, advised that the B.C. 
Land Commission had been requested to carry out a soil 
classification inventory of all the land within the Agricultural 
Land Reserve in the City. Under the Canada Land Inventory 
classification system, land is grouped into seven classes 
according to its potential and limitations for agricultural 
use depending on soil and climatic characteristics. 

A map showing the soil classifications is appended to 
the Manager's report dated November 24, 1976. 

In the report the Director of Planning states : 

"While we do not recommend that any land be removed 
from the Agricultural Land Reserve in the City of 
Vancouver at this time, we do recognize that there 
could be some development on the filled portion of 
the Land Reserve within the Musqueam Indian Reserve 
that would be compatible with the agricultural 
preservation of the surrounding lands. Section 11(4) 
of the B.C. Land Commission Act allows applications 
for use of land for other than farm purposes subject 
to any terms or conditions that the Commission considers 
advisable. Such uses could possible include a marina 
or low density residential development providing that 
the agricultural soils immediately adjacent were not 
jeopardized. We, therefore, suggest that the Musqueam 
Indian Band make application to the City of Vancouver 
under Section 11(4) of the B.C. Land Commission Act 
to permit such a use once a specific development 
proposal has been formulated. 

It is recommended: 

1. There be no change in the boundary of the 
Agricultural Land Reserve in the City of Vancouver 
at this time and that the Musqueam Indian Band's 
request for exclusion of their land from the 
Agricultural Land Reserve be refused. 

2. That the Musqueam Indian Band give consideration 
to applying to the City and the B.C. Land Commission 
to permit a compatible use on that portion of the 
land not suitable for agriculture under Section 11(4) 
of the B.C. Land Commission Act at such time as a 
specific development has been formulated." 

Mr. R. Guerin, representing the Musqueam Indian Band, 
submitted a memorandum in support of the Band's position 
(copy circulated) . 
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The Band recommends : 

"That the Committee accept the position that 
continued inclusion of Musqueam Land in the 
Agricultural Land Reserve represents an 
uncooperative attempt by the City to control 
Musqueam' s future progress. 

That the Committee also accepts the position 
that the land is unsuitable for future farming 
use . 

Further that the land be removed from the 
Agricultural Land Reserve Plan; and that the 
City and the Band reinstate the previous 
discussions to have mutual discussions of 
Musqueams long term planning." 

The Committee agreed that representatives of the Land 
Commission and Council should walk around the area before 
any decision is made. The City has two concerns :- 
agricultural potential on one hand vs. a concern about 
density of housing and any increased traffic congestion. 

After discussion, the Committee 

RECOMMENDED: 

THAT consideration of the Manager's report dated 
November 24, 1976, be deferred and representatives of 
the B.C. Land Commission be requested to attend a 
meeting on the Musqueam Indian Band lands with the 
appropriate Standing Committee of Council, representatives 
of the Musqueam Indian Band and civic staff to carry 
out further discussions on the Band's request for 
exclusion from the Agricultural Land Reserve and to look 
at the Band's proposed development plans for the area. 


4. Central Waterfront Official Development Plan 

The Committee considered a report dated November 30, 
1976, which the City Manager submitted for Information. The 
report forwarded two documents dated November 16, 1976 - 
"policy plan" and "offical development plan" - forming the 
Draft Official Development Plan for the Central Waterfront. 
(Copies of all reports on file in the City Clerk's Office) 

Council on September 21, 1976 resolved: 

"A. THAT the revised draft Official Development Plan 
for the Central Waterfront District be received 
and made available to those organizations directly 
affected by the proposals and to the interested 
public, after minor wording changes as the Director 
of Planning may see fit. 

B. THAT the Director of Planning proceed with a 

programme to explain the proposed zoning controls 
for the Central Waterfront District to interested 
parties; with a report back to the Committee in 
October on the results of the public meeting." 

Mr. J. Coates, Central Area Division, advised that 
planning staff has met with the major organizations directly 
involved and consensus has been reached on the documents. 
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The Committee had several concerns some of which are 
as follows: 

the probable high development costs will mean high 
cost accommodation. 

transportation problems. 

the G.V.R.D. livable region plan will not work if 
Vancouver does not relinquish some of the attraction 
for building commercial and office developments in 
its central area. 

the high density to be allowed will attract more 
growth and make rapid transit untenable. 

the growth may have to be accepted if it is needed 
to subsidize a high amenity waterfront. 

After discussion, the Committee 

RECOMMENDED 

THAT public information meetings not be held until 
a special informal meeting of the 1977 Council, representatives 
of the G.V.R.D., Marathon Realty and Port of Vancouver, is 
held, to discuss the draft official development plan for the 
Central Waterfront. 


The meeting adjourned at approximately 4:35 p.m. 

fOa COUNCIL ACTiOM SEE PLQEiS).:l!.L^. 


DISTRIBUTED MONDAY 

PEPORT TO COUNCIL 


STANDING CCMMITIEE OF COUNCIL 
HOUSING AND ENVIPCNMENT 


Decenber 9, 1976 

A meeting of the Standing Connittee of Council on Housing and Environment was 
held on Thursday, December 9, 1976, at 1:40 p.m. in the No. 1 Catmittee Itoctn, Third 
Floor, City Hall. 

PRESENT: Alderman Harcourt, Chairman 

Alderman Bird (Items 7 and 8) 
Alderman Boyce 
Alderman Rankin 

ABSENT : Alderman Cowie 

CLERK: J. Thomas 

The Minutes of the meeting on November 25, 1976, v^e adopted. 

INPORMATICN: 


1. Report on Costs Incurred by Owners of i^iartoient Buildings 

to Upgrade Their Buildings for Ccnpliance with the Fire By-law 

At the Ccrtitiittee meeting on Novaitoer 25, 1976, after considering briefs 
presented by: 

The Catmittee of Tenants, 1101 Nicola Street 
^^jartment Tenant Owners Association 
J^)artment and Lodging House Association 
Rental Housing Council of B.C. 

the following resolution was approved: 

"THAT the Fire Chief be instructed to obtain prices fron 
various builders and contractors for typical renovations 
to conply with the regulations of the Fire By-law, i.e. 
instcillation of enclosed stairways, fire doors, sprinkler 
systems, etc., to assist the Catmittee in evaluation of 
future upgradings and to report back to the Connittee as 
soon as possible." 

In a Manager's Report, dated December 3, 1976, (circulated) the Fire Chief 
reviewed a sampling of 13 buildings vMch had been ccnpleted recently, listing the 
height, age and type of construction in each case, and the amount of alterations 
required in order to achieve coctpliance. Costs had been obtained fran the various 
owners and contractors involved and included in most cases fire alarms, emergency 
lighting, exit lights and inprovements in the means of egress. Amortisation figures 
v^re not included in the report. 

The Fire Chief advised the Catinittee costs averaged approximately $300 per unit, 
however, older biaildings, particularly older wooden buildings, tended to cost more. 
In response to questions the Fire Chief stated of the 400 buildings requiring sane 
form of upgrading, approximately 50% were in the older building category. 

Following discussion, it was 

RESOLVED, 

A. THAT the Manager's Report dated December 3, 1976, be circulated 
to interested building owners and tenants groups and said groups 
be invited to discuss the matter firrther at a future meeting of 
the Cannittee. 

B. THAT the Manager's Report, dated December 3, 1976, be received 
for information. 



Cont'd . 
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RBCgyMENDftTION ; 

2. Secondary Suites in Cedar Cottage and Kitsilano: 
Proposed Rezoning to RS-IA 

At its meeting on February 24, 1976, City Council, after receiving results of 
plebiscites conducted in RS-1 zones of Cedar Cottage, Grandview/Woodlands, and 
Kitsilano to determine vAiether property owners v^e in favour of legalising existing 
secondary suites in those areas involved resolved: 

"THAT the Planning Department be instructed to explore 
rezoning to permit secondary suites in the following areas: 

a) All of Cedar Cottage; 

b) Area II of Kitsilano and that Area I of Grandview/ 
Woodlands be referred back to the Standing Cotinittee 
on Housing and Environment for further review." 

The Ccrmittee had for consideration a Manager's Report dated December 2, 1976, 
suntnarising a report of the Director of Planning (both circulated) on the pfqposed 
rezoning to RS-IA of Cedar Cottage and Area II of Kitsilano, vtere a minimum of 60% of 
respondent property owners voted in favour of allowing secondary suites. 

The Director of Planning advised the intent of the rezoning was tsro-fold: to 
stimulate the provision of reasonable quality, reasonable cost acccranodation within 
existing single family dwellings; and to preserve and strengthen resident ownership 
within the two areas. The report reviewed the following issues: 

- Standards for secondary acccumodation in single family zones; 

- Required By-law changes; 

- Issues associated with proposed rezoning, i.e. maintenance of 
the single family character of the area; and potential for 
increased load on existing services such as schools, parking and 
physical services; 

- Monitoring; 

- Prcinotion; 

- i^licable goverrment housing programs; 

- Rent controls. 

Mr. R.R. Youngberg, Associate Planning Director, reviewed the report with the 
Ccrrmittee and advised if, after a Public Hearing, Council approved the establishment 
of the RS-IA District Schedule, there would be a further report back on methods and 
costs involved in a promotional campaign in conjunction with FRAP and Provincial 
Conversion Loan Programs and on monitoring procedures. 

Following discussion, it was 

RBCCM1ENDED, 

THAT Feccninendations numbered 1-4 contained in the Manager's 
Report dated December 2, 1976, as follows, be approved: 

1. THAT the Director of Planning be instructed to make an application to amend the 
Zoning and Development By-law No. 3575 as follows: 

(a) To establish a new district schedule to be known and described as (RS-IA) 
One-Family Dwelling District as outlined in Appendix IV. 

(b) To rezone the (RS-1) One Family Dwelling Districts of Cedar Cottage and 
Area 2 of Kitsilano as outlined in Appendix I to (RS-IA) One Family 
Dwelling District. 

(c) To amend Section 11 and Schedule B as outlined in Appendix III. 

2. THAT the application be referred direct to a Public Hearing after a report 
from the Vancouver City Planning Comnission. 
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3. THAT City Council adopt the amended minimum standards for Secondary Suites 
embodied in the (RS-IA) One Family Dwelling District. (Appendix IV) 

4. THAT if Council approves of the establishment of the RS-IA District Schedule 
after a Public Hearing that the Director of Planning be instructed to report 
back to Council on methods and costs of undertaking: 

(a) Promotional campaign in conjunction with the R.R.A.P. and Provincial 
Conversion Loan Programs as outlined in Section VIII of this report. 

(b) The monitoring procedures as outlined in Section VII of this report." 


INFOPMATICN : 

3. Victory Hotel, 391 Powell Street 

The Conmittee had for consideration a Manager's Report, dated Nbvenber 26, 
1976, in vdiich the Supervisor of Properties acting on a Ccitnattee instruction at 
its May 20, 1976, meeting, reported on the possibility of the Cit^ leasing the 
Victory Hotel, 391 Powell Street, for 15 years. 

The Supervisor of Properties reconnending that the lease not be proceeded 
with reported, in part, as follows: 

"This building, erected in 1910, is a three storey and part 
basement frame structure with brick exterior situated on 
a 50' X 122' lot zoned CD-I. The main floor, at street 
level, is divided into three stores currently rented at 
approximately $600 per month. The upper two floors, 
constituting the rooming house operation, contains 
55 licensed rooms. Rental is $1600 per month for the 
rooming house operation. Since 1975, St. James' Social 
Service, through Mrs. May C. Gutteridge, has been leasing 
the rooming house part of the building and operating a 
residence for the 'hard to house'. Condition of this 
building is average for age and type and meets Fire and 
Lodging House By-Law standards. 

Pursuant to the above recommendation of Council, the owners 
of this property were contacted and, after several meetings 
agreed to grant the City a fifteen-year lease, only if the 
building were upgraded at no cost to them. Cost of 
upgrading, which would include a new furnace and roof 
repairs, is estimated to be in excess of $50,000.00. 

Central Mortgage and Housing Corporation were contacted 
regarding R.R.A.P. funding for renovating the building. 
After a lengthy delay. Central Mortgage and Housing 
Corporation have indicated that such funds are not available. 

In view of the foregoing, it is recommended that a lease 

on behalf of st. James' Social Service not be proceeded with. " 


Mr. F. Brash, Properties Office /'advised the owrter was willing to sell for 
$287,000. The Department felt $250,000 would be a fair market price as present 
rentals were not economical and the premises required considerable renovation. 
Mrs. M. C. Gutteridge, St. James Social Services, addressed the Cciiinittee and 
referred to her efforts to bring the rootling house section up to standard. 

The Director of Environmental Health advised the premises presently violated 
the Lodging House By-law and charges had been laid against the operator. 

Following discussion, the Connittee agreed to inspect the prendses on 
Friday, Deceanber 10, 1976. 

Cont'd . . . 
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It was 

RESOLVED, 

THAT the Manager's Report dated Noventer 26, 1976, be received 
for information. 


RECgyMENDATICN : 

4. Garbage Collection from Strata Title Properties: 
Roll-out Charges 

City Council at its meeting on October 9, 1976, v^ien considering the question 
of garbage collection fran Strata Title Properties, instructed the City Engineer to 
report back to the Conmittee on "roll-out" charges for eitptying large garbage 
containers at Strata Title locations. 

The Gcirniittee this day considered a Manager's Report dated November 22, 1976, 
(circulated) in which the City Engineer reported on the application of the roll-out 
charge vMch applied under the by-law, vtere the collection truck cannot approach 
within 30 feet of the container pick \jp point or where the occupier of the premises 
was unwilling or unable to oarply with the requirements. At the present time 40 
Strata Title containers were being charged for roll-out. 

Mr. P.S. Herring, Assistant City Engineer, addressed the Ccninittee and advised 
if the charge was dropped it would result in an estimated annual extra collection 
cost of $4,000 and loss of the present $4,000 a year revenue. 

During discussion members of the Conndttee urged that the charge be dropped 
because people were being forced by present difficult housing conditions to adopt 
new cotpact living styles and therefore Council should make every effort to ensure 
they were not overburdened with extra charges. 

It was 

RECOMMENDED, 

THAT the City discontinue "roll-out" charges for emptying 
large garbage containers at Strata Title locations. 


5. RRAP Progress Report: 
Downtown Eastside 

The Canmittee considered an oral report by the Downtown Eastside Planner, 
Ms. D. Jan, reviewing the status of the Residential Rehabilitation Assistance 
Program in the Downtown Eastside. 

Ms. Jan introduced for the Ocmmittee's information a letter to the Minister of 
State for Urban Affairs dated December 8, 1976, (circulated) requesting - 1) The 
Oppenheimer area be declared a "special project" v4uch would apply to both funding 
and enployment factors; 2) That a C.M.H.C. grant of up to $4,000 per uiut be made 
available to needy owners of cotnercial accamodation for physical upgrading 
(cleaning, reflooring, painting, fixing up, also inproved lighting, heating, 
plumbing, roofing, etc. v^ere this is more urgent or can be accotplished within the 
budget) ; 3) That local labour be eitployed to carry out this work. 

The letter pointed out there were approximately 3,732 dwelling units in the 
17 -block Oppenheimer N.I. P. area, however, only 264 units are presently eligible for 
RRAP funding because they are self-contained units. One thousand and sixty-nine 
are defined as house-keeping units and the remaining 2,399 are sleeping units. 

Ms. Jan advised the Committee, the City's Planning staff was working closely 
with social agencies in the area and the proposal was sipported 100% by local 
C.M.H.C. officials. 


. . . 4 


Cont'd . . . 


Report to Council 
Standing Gcmnittee of Council 
on Housing and Environment 
December 9, 1976 

Clause 5 Cont'd 

rex:dm>iem)ed, 

THAT City Council endorse the proposal that the Qppenheimer Area 
be declared a "Special Project" and urges the Federal Government 
to utilise RRAP monies for the v:5)grading of housekeeping and 
sleeping rooms in the area; 

FURIHER IHAT the Mayor request the Federal Government to introduce 
the necessary legislation and funding for the irtplementation of 
such a program in the fiscal year coimencing i^ril 1, 1977. 


6. Government Assisted Senior Citizens Housing Construction: 
Progress and Future Docation Priorities 

In a Manager's Report dated December 6, 1976, (ciroiLated) the Director of 
Social Planning, at the request of the Chairman, reported on the status of 
government assisted housing constaaction for senior citizens. The report outlined 
the developrient of guidelines, indicated the present status and discussed priorities 
for 1977. 

Following discussion, it was 

RECCMMEMDED, 

A. THAT Council reaffirm its endorsation of the policy guideline 
with regard to the provision of adequate housing for 20% of the 
elderly population 65 and over. 

B. THAT the guideline relating to the construction of 1,000 units 

per year for the next 10 years be revised from 10 years to 5 years. 

C. THAT the Manager's Report dated December 6, 1976, be received 
for information. 


7. Housing and Relocation Service 

In a memorandim dated December 9, 1976, (circulated) requested by the Chairman, 
on the status of the City's request to the fTovincial Goverament for a cost-sharing 
agreement to fund the Red Door Rental Aid Society and Y.W.C.A. Rooms Registry, 
Mr. R. Kalapinski, Social Planner advised interim fimding granted by the City 
vould nan out December 31, 1976. 

Mr. Kalapinski reviewed the history of the Clip's efforts during the past 
year to maintain the two agencies by means of interim funding culminating in a 
meeting with the Minister of Human Resources on Septer±)er 16, 1976, at vM.ch time 
the Minister agreed to reconsider a cost-sharing arrangement with the City pending 
the findings of a team of auditors fron his Department. However, in response to 
a letter fron the Mayor dated October 29, 1976, the Minister of Human Resources 
indicated after reviewing all available reports, he was convinced the service 
should be funded by some arrangement between the City and Ministry of Housing. He 
further suggested sane charge for the service shoxold be established and that for 
the next fiscal year the twD agencies should approach the Vancouver Resources Board 
for funding fron per capita canmunitY grant monies. 

The Ccnmittee was informed the total cost of the interim funding advanced 
to the two agencies by the City for 1976 was $89,000. 

Also before the Cormittee were the following ccmmunicaticns : 

- a letter fron the Regional Manager, Vancouver Resources Board 
dated December 9, 1976, (circulated) advising a motion had 
been approved by the Board at its meeting on December 8, 1976, 
referring the vtole matter of funding the Red Door Rental Aid 
Society to the Vancouver Resoxjrces Board's budget ocranittee and 
requesting that the City pick up funding for the agency to the 
end of the fiscal year. 

- a letter fron the Red Door dated December 9, 1976, requesting 
a final interim grant fron the City. 

Cont'd ... 
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Report to Council 
Standing Coimiittee of Council 
on Housing and Environment 
Decertiber 9, 1976 

C lause 7 Cont'd 

- a letter fran Mrs. H.T. Fargey, Chaintan of Housing, Y.W.C.A. 
Board of Directors, dated December 6, 1976, questioning the 
emission of the Y.W.C.A. Rocms Registry from recent corres- 
pondence between the Cit/ and Minister of Human Resources. 

The Chairman assured the Y.W.C.A. representative present that the Y.W.C.A. 
had been included in all discussions and correspondence between the City and 
Provincial Government. 
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RECO^JMENDED, 

A. THAT the City extend interim funding for the Red Door Rental 

Aid Society and Y.W.C.A. Roans Registry mtil the end of March, 
1977, in the following amounts: Red Door $18,000 and Y.W.C.A. 
$10,000. 


B. THAT the manorandum fran Social Planner R. Kalapinski, dated 
Decetiber 9, 1976, and the conmunications fran the Vancouver 
Resources Board, Red Door Rental Aid Society, and the Y.W.C.A. 
Board of Directors, be received. 


INFOR^IOSI ; 

8. By-law Enforcement 

The Chairmn made reference to his memorandum to the Director of Legal 
Services dated December 3, 1976, (circulated) reviewing current activities in 
I'egard to by-lav/ enforcement in the following areas: 

Permits and Licenses 

Health 

Fire 

Zoning 

Sign By-law 

Tb.e Chairman advised the recently appointed City By-law Prosecutor would report 
early in 1977 and a Provincial report on Hearing Officer Procedure woxiLd also be 
presented in the New Year. 

It was 

P£SOLVED, 

THAT the Chairman's memorandum dated December 3, 1976, be 
received and be referred to the new Council for future action. 


The meeting adjourned at approximately 2:35 p.m. 


***** 


fORCOUNaUara?^S£EPAG£(S}....§3/ 
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CITY OF VANCOUVER 
SPECIAL COUNCIL - DECEMBER 14, 1976 
PUBLIC HEARING 

A Special Meetinq of the Council of the City of Vancouver 
was held on Tuesday, December 14, 1976, at 2:00 p.m., in the 
Council Chamber, third floor. City Hall, for the purpose of 
holding a Public Hearing to amend the Zoning and Development 
By-law. 

PRESENT: Mayor Phillips 

Aldermen Bird, Boyce, Cowie, Harcourt, 
Kennedy, Marzari, Rankin, 
Sweeney and Volrich 

CLERK TO THE COUNCIL ; R. Henry 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Rankin, 
SECONDED by Aid. Harcourt, 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair, to consider proposed amendments to 
the Zoning and Development By-law. 

- CARRIED UNANIMOUSLY 

To aid the public present for the meeting, the Clerk to the 
Council read from the agenda before the Council. 

1. Text Amendment to False Creek Area 
Development Plan - Phase 1, Area 6 
(S/S False Creek North of West 6th 
Avenue between Ash and Alder Streets) 

An application has beenreceived from the Director of Planning 
to amend the text of the False Creek Area Development Plan - Phase 
1, Area 6 - By-law No. 4815 as follows, pursuant to Council's 
resolution of November 23, 1976: 

"A. Delete Clause 5 from Page 6 and substitute the following 
in lieu thereof: 

'5a. Commercial Floor Space: Not to exceed 88,000 gross 

square feet (which may be 
located in either Heather or 
Spruce Neighbourhood or 
partiall ' in each) . 

5b. Community Space: In addition, community space 

includin'7 the proposed 
elementary school may be 
provided, the amount, location 
and type of community space 
shall be to the satisfaction 
of the Development Permit 
Board. ' 

B. Insert the following paragraphs on Pago 6 immediately 
after the last paragraph: 

•The Commercial area includes of f ,.ce and retail 
commercial, but excludes parkinci. 

Community space means facilities which provide 
opportunities for physical fitness or for general 
recreation; and facilities which provide a 
service to the public. ' 


cont'd. . . . 


Rayonier Canada (B.C.) Limited leases from the City all that 
portion of Heather Street lying between the V. & L.I. right-of-way and the 
northerly boundary of District Lot 5908, which is approximately 74-5 feet 
south of the V. & L.I. right-of-way, for the purposes of vehicular and pedestrian 
treiffic, the storage of lumber and other material, and has been granted the 
right to maintain and use on the allowance certain buildings and other 
structures which are shown on the plan attached to the lease agreement dated 
June U, 1969. 

I RECOMMEND that the proposed gas pipe installation be permitted 
subject to the following: 

a) Plans and details of the installation to be to the satisfaction 
of the Provincial Gas Inspector, the City Building Inspector and 
the City Engineer. 

b') An agreement be entered into, satisfactory to the Corporation 
Counsel and City Engineer covering: 

i) The installation on that portion of Heather Street not 

leased by Rayonier Canada (B.C.) Limited with a recommended 
annual rental of $15.00 in accordance with the Encroachment 
By-law. 

The installation on the leased portion of Heather Street 
to run concurrently with the present lease agreement, with 
no increase in the present rental." 

Your Board RECOMMENDS that the foregoing be approved. 


*********** 


FOR ADOPTION SEE PAGE(S) 3.. 
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Text Amendment to False Creek Area Development 
Plan - Phase 1, Area 6 (S/S False Creek North 
of West 6th Avenue between Ash and Alder Streets) 
(cont'd) 


C. Delete Clause 5 from Page 7 and renumber the Clauses 
accordingly . 

D. Delete Clause 5 from Page 8. 

E. Delete the figure '7%' in Clause 9 from Page 8 and 
substitute the figure '9%' in lieu thereof. Renumber 
the Clauses on Page 8 accordingly." 

The application was approved by the Director of Planning and 
the Vancouver City Planning Commission. 

nr. H. Burke questioned Mr. D.M. Hickley, Associate Director, 
Central Area Division of the Planning Department, with respect to 
increasing the site coverage in Development Areas above three 
storey height from 7% to 9% which would allow a six storey office 
building. 

r.r. Hickley advised that no large office buildings were 
contemplated. The increase of site coverage is meant to provide 
a control on the amount of building volume. The development 
proposed would have retail on the lower floor with small scale 
offices on the second floor to provide an opportunity for small 
businesses to locate close to where they live. 

Ms. M. Norton, False Creek Village Co-operative, asked 
whether it was proposed to extend the commercial and office 
development closer to the Co-operative's housing development. 

Mr. E.D. Sutcliffe, False Creek Project Manager, advised 
that the commercial/office/residential component of Leg-in-Boot 
Square has had no change in design from what was originally 
planned. The Co-operative is aware of the proposed development. 

Mr. Sutcliffe also answered questions from the Council with 
respect to the degree of subsidies of various housing components. 

The Mayor called for further speakers and no one appeared. 

MOVED by Aid. Rankin, 

THAT the foregoing application of the Director of Planning 
be approved. 

- CARRIED 
(Aldermen Boyce and Sweeney opposed) 

(Mayor Phillips was excused from voting oij this 
application) 

C0MJ4ITTEE OF THE WHOLE 

MOVED by Aid. Harcourt, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Rankin, 

THAT the report of the Committee of the Whole be adopted and 
the Director of Legal Services be instructed to prepare and bring 
in the necessary amendments to the Zoning and Development By-law. 

- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 2:^0 p.m. 


The foregoing are Minutes of the Spepial Council meeting (Public 
Hearing) of December 14, 1976, adopted on January 11, 1977. 
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CITY OF VANCOUVER 

INAUGURAL COUNCIL MEETING 

The Inaugural Meeting of the Council of the City of 
Vancouver was held on Wednesday, January 5, 1977, in the Council 
Chamber, Third Floor, City Hall, commencing at 2:00 p.m. 

Mayor-Elect John J. Volrich, preceded by a Mace-bearer, 
entered the Council Chamber accompanied by The Honourable Norman 
L. Oreck, Judge of the Court of Canadian Citizenship, and the 
Reverend R .A • Redman, of the South Burnaby United Church. 

INVOCATION 

The Reverend R.A. Redman offered the Invocation Prayer, 
as follows: 

"Eternal Spirit, who art never far from any one of us, 
but often unrecognized because of our insensitive spirits; 
we come to thy feet in prayer because we live not alone 
in the world of things, but also in a world of values, of 
appreciation and admiration, of criticism and judgments. 
Lift us, we pray, just now ini;o those loftier attitudes 
of the spirit where we become aware of things superior 
and divine as, at this time, we dedicate ourselves to the 
responsibilities laid upon us as citizens of this City. 

Speak to us through some worthy purpose. Rescue us from 
split and scattered lives, from futile aimlessness and 
from cynicism and disbelief. Let our eyes rest this day 
upon some noble purpose that, running through the channel 
of our lives like a great river, may gather from every 
side the tributaries of faith and service. 

In the quiet of this place we would not escape from life. 
Lo, the silence of this Chamber is populous with sound, 
the echoes of the footsteps of those who look hitherward 
in their need. Disturb us, we pray, by the sounds of 
grief, of woe, of problems, from the city outside. Let 
none of us rest content, but rather make us penitent for 
our social ills, our greed, our selfish ambition, our 
carelessness of another's good. Give us the grace to 
open some channels by which thy saving grace can come 
into the hearts of people . Grant us a new and holy 
indignation against social wrong, and above all, the 
triple gift of faith and wisdom and courage. 

Our Father in heaven, give these thy servants the long view 
of their work. Help them to see that it is better to fail 
in a cause that will ultimately succeed, than to succeed in 
a cause that will ultimately fail. May thy will be done 
here, and may decisions be arrived at and carried forward 
above party, and personality, beyond time and circumstance, 
for the good of this City and the peace of the nation. 


Cont ' 
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INVOCATION (cont'd) 

O God our Father, history and experience have given us , 
so many evidences of thy guidance to nations and 
individuals that we should not doubt thy power or 
willingness to guide and direct. Give these thy servants 
faith to believe that when thou dost want us to do or not 
do, any particular thing, thou dost find a way of letting 
us know it. May we not make it more difficult for thee 
to guide us, but be willing to be led of thee, that thy 
will may be done through us for the good of all. We 
pray for the bifocals of faith that sees the despair and 
the need of this hour; and also, further on, thy patience 
working out thy plan which thou has made for our city and 
our country . 

In thy strong name, we ask for thy presence and thy 
victorious power, both now, henceforth, and f orevermore . 

Amen . " 

His Honour Judge Oreck administered the Oath of Office 
to Mayor-Elect John J. Volrich. 

His Honour Judge Oreck then administered the Oath of Office 
to the following Aldermen-Elect: 

Donald Bellamy Michael F. Harcourt 

May Brown Warnett Kennedy 

Marguerite Ford Darlene Marzari 

Bernice Gerard George Puil 

William C. Gibson Harry Rankin 


ROLL CALL 

The Council was called to order and the City Clerk called 
the Roll and announced all Members were present. 

INAUGURAL ADDRESS 


Mayor volrich presented his Inaugural Address in which he 
expressed appreciation to past Members of Council on behalf of 
the citizens of Vancouver. The Mayor referred to a number of 
proposed policy matters and recommended approval of four 
Standing Committees, which was given effect to by motion referred 
to later in the proceedings . 

MOVED by Aid. Gibson 
SECONDED by Aid. Marzari 

THAT the Inaugural Address of the Mayor be received. 


- CARRIED UNANIMOUSLY 
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STANDING COMMITTEES 

MOVED by Aid . Kennedy 
SECONDED by Aid. Ford 

THAT the following Standing Committees, as recommended by 
the Mayor in his inaugural Address, be established: 

FINANCE & ADMINISTRATION 

Chairman: Mayor Volrich 

Vice-chairman: Alderman Brown 

Other Members: Aldermen Gibson, Gerard, 

Marzari and Puil. 

COMMUNITY SERVICES 

Chairman: Alderman Rankin 

Vice-chairman: Alderman Marzari 

Other Members: Aldermen Gerard, Ford, and Bellamy. 
TRANSPORTATION 

Chairman: Alderman Kennedy 

Vice-chairman: Alderman Bellamy 

Other Members: Aldermen Harcourt, Rankin and Ford. 

PLANNING & DEVELOPMENT 

Chairman: Alderman Harcourt 

Vice-chairman: Alderman Gibson 

Other Members: Aldermen Kennedy, Brown and Puil. 

FURTHER THAT Standing Committee Meetings take place on 
Thursday afternoons, as and when required, as follows: 

1:30 P.M. Planning and Development 

1:30 P.M. Community Services 

3:30 P.M. Finance and Administration 

3:30 P.M. Transportation 

- CARRIED UNANIMOUSLY 


APPOINTMENTS TO BOARDS AND COMMISSIONS 


In considering the appointments to Boards and Commissions, 
the Mayor recommended that the appointment of Council Members to 
the Vancouver Resources Board be deferred to the next meeting of 
Council, to give him an opportunity of considering the appointments 
further . 

MOVED by Aid. Brown 
SECONDED by Aid. Bellamy 

THAT the following appointments to the Boards and Commissions, 
as recommended by the Mayor, be approved, except that the appoint- 
ment of Council Members to the Vancouver Resources Board be 
deferred to the next meeting of Council: 


Cont ' d . 
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APPOINTMENTS TO BOARDS AND COMMISSIONS (Cont'd) 


BRITANNIA COMMUNITY SERVICES MANAGEMENT BOARD LIAISON 
Alderman Marzari 


CIVIC THEATRES BOARD 
Alderman Gibson 


DOWNTOWN PARKING CORPORATION 


Alderman Puil 


EMERGENCY PROGRAM BOARD 


Mayor 


GREATER VANCOUVER CONVENTION AND VISITORS BUREAU 


Alderman Kennedy 


GREATER VANCOUVER REGIONAL DISTRICT 


DIRECTORS 


ALTERNATES 


1. Alderman Rankin 

2. Mayor Volrich 

3. Alderman Brown 

4. Alderman Marzari 

5. Alderman Kennedy 


1. Alderman Bellamy 

2. Alderman Ford 

3. Alderman Gibson 

4. Alderman Harcourt 

5. Alderman Puil 


HERITAGE ADVISORY COMMITTEE 


Alderman Harcourt 


JOINT BURNABY- VANCOUVER FRASER RIVER COMMISSION 
Alderman Kennedy 


LOWER MAINLAND MUNICIPAL ASSOCIATION 


Alderman Bellamy 


METROPOLITAN BOARD OF HEALTH 

Alderman Gerard 

Alderman Marzari (Alternate) 

P.N.E. DIRECTORS 

Alderman Puil 
Alderman Bellamy 
Alderman Brown 
Alderman Gibson 
Alderman Gerard 


PARK BOARD LIAISON 


Deputy Mayor 
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APPOINTMENTS TO BOARDS AND COMMISSIONS (Cont'd) 
VANCOUVER ART GALLERY ASSOCIATION 
Alderman Marzari 

VANCOUVER ATHLETIC COMMISSION 
Alderman Puil 

VANCOUVER LIBRARY BOARD 
Alderman Ford 

UNION OF B.C. MUNICIPALITIES - VANCOUVER REPRESENTATIVE 
Alderman Bellamy (Nominee) 

- CARRIED UNANIMOUSLY 

APPOINTMENTS; DEPUTY MAYOR 

MOVED by Aid . Rankin 
SECONDED by Aid. Gerard 

THAT the following recommende tions of the Mayor on the 
appointment of Deputy Mayors for 977, be approved: 


January 


Alderman KENNEDY 

February 


Alderman RANKIN 

March 


Alderman HARCOURT 

April 


Alderman MARZARI 

May 


Alderman BROWN 

June 


Alderman PUIL 

July 


Alderman FORD 

August 


Alderman GERARD 

September 


Alderman GIBSON 

October 


Alderman BELLAMY 

November 


Alderman KENNEDY 

December 


Alderman RANKIN 


- CARRIED UNANIMOUSLY 
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COUNCIL MEETING DATES 

MOVED by Aid. Harcourt 
SECONDED by Aid. Puil 

THAT the Regular council Meetings for the year 1977 be held 
on Tuesdays on the following dates, commencing at. 2:00 P.M., and 
after a declared recess, continue at 7:30 P.M. for continuation 
of council business, if and v/hen necessary: 


OOGG 
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MEETING DATES 


SKIP COUNCIL, 


JANUARY 


FEBRUARY 


MARCH 


APRIL 


MAY 


JUNE 


JULY 


AUGUST 


5 
11 
18 
25 

8 
15 
22 

8 
15 
29 

5 
19 
26 

10 
17 
31 

14 
21 
28 

12 
26 

9 
23 


SEPTEMBER 13 
27 


OCTOBER 


NOVEMBER 


DECEMBER 


4 
18 
25 

1 
8 
22 
29 

6 
13 


FEBRUARY 1 


MARCH 1 
22 


12 


3 
24 


APRIL 


MAY 


JUNE 


JULY 5 
19 

AUGUST 2 
16 
30 

SEPTEMBER 6 
20 

OCTOBER 11 


NOVEMBER 15 


DECEMBER 20 
27 


Two evening meetings per month when required 

Delegations at 2:00 P.M. for those who can 
attend in the afternoon. 


- CARRIED UNANIMOUSLY 
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OTHER BUSINESS 


CITY MANAGER'S REPORTS 
January 5, 1977 

Authority to Invest Funds . 

MOVED by Aid, Rankin 
SECONDED by Aid. Harcourt 

THAT the recommendation of the City Manager, as contained 
in this report, be approved. 

- CARRIED UNANIMOUSLY 


Annual Financial Authorities . 

MOVED by Aid. Harcourt 
SECONDED by Aid. Rankin 

THAT the recommendations of the City Manager, as contained 
in this report, be approved. 

- CARRIED UNANIMOUSLY 


PRESENTATION OF BADGES OF OFFICE 

At this point in the proceedings Mayor Volrich presented 
Badges of Office to the following Members of Council who had not 
previously served: 

Alderman Bellamy, Al3erman Brown, Alderman Ford, 
Alderman Garard, Alderman Puil. 


MOVED by Aid. Harcourt 
SECONDED by Aid. Puil 

THAT the 1977 Inaugural Council adjourn. 

- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 3:05 P.M. 


f] 

The foregoing are Minutes of the Inaugural Council meeting of 
January 5, 1977, adopted on January /II, 1977. 
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CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 


A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, January 11, 1977, in the Council Chamber, 
third floor. City Hall, commencing at 2:00 p.m. 

PRESENT ; Mayor Volrich 

Aldermen Bellamy, Brown, Ford, Gerard, 

Gibson, Harcourt, Kennedy, Marzari, 
Puil and Rankin 

CLERK TO THE COUNCIL: D.H. Little 


PRAYER 


The proceedings in the Council Chamber were opened v/ith 
prayer. 


'IN CAJIERA' MEETING 

The Council was advised that there were matters to be 
considered 'In Camera' later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Rankin, 

THAT the Minutes of the Regular Council meeting of December 14, 
19 76, with the exception of the 'In Camera' portion, the Minutes of 
the Special Council meeting (Public Hearing) of December 14, 1976, 
and the Minutes of the Inaugural Council meeting of January 5, 19 77, 
be adopted. 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Kennedy, 
SECONDED by Aid. Harcourt, 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Volrich in the Chair. 

- CARRIED UNANIMOUSLY 

DELEGATIONS & CITY MANAGER'S REPORTS 

Building & Planning Matters 
(January 7, 1977) 


Development of Salish Subdivision 
in the Musqueam Indian Reserve 
(Clause 2) 


Council heard representation from the following with respect 
to this clause of the Manager's report on development of the 
Salish Subdivision in the Musqueam Indian Reserve: 

Mr. M.C. Quick, Chairman of the Salish Park Residents' 
Committee addressed Council and filed a brief in which 
he stated that, in his opinion, the matters of provision 
of water, traffic problems arising from the proposed 
development and garbage collection provisions, etc., need 
further consideration. The brief concluded with a statement 
that it woul4 appear from discussions that the. Committee 
has had with th,e Musqueam Indian Band, that reasonable 
agreement can be reached on the issues in question and urging 
Council to reconsider the items referred to in the brief. 

Chief D. Guerin of the Musqueam Indian Band expressed the 
hope that the Band will be able to commence construction 
on this development by Spring. He agreed that there are 
some points of concern and indicated the Band is willing 


cont'd. 
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SOCIAL SERVICE & HEALTH MATTERS 


INFORMATION & RECOMMENDATION: 


1. Purchase of Outside Services 

Department of Social Planning/ 
Community Development 

The Director of Social Planning/Community Development reports: 

"The approved 19 70 budget for the Department of Social 
Planning/Community Development includes the item 'Purchase 
of Outside Services' — in the amount of $20,000. The 
services purchased by the Department under this budget 
appropriation are: 'new, innovative and experimental 
programs which, if demonstrated to be successful, are 
built into established agencies. If they prove ineffective 
they are discontinued.' Approval of this $20,000 was 
subject to the condition that: 'the Department of Social 
Planning/Community Development would report to Council on 
the specific programs for which the first $10,000 was spent 
and submit to Council, for their prior authorizations, the 
programs for which the second $10,0 00 was proposed to be 
spent. On August 4, 1970, City Council meeting in camera, 
increased this appropriation by $500. 

The following is a list of programs and monies spent by the 
Department of Social Planning/Community Development for 
Purchase of Outside Services to September 30, 1970. 

Strathcona Information Centre $ 500.00 

Compilation of Community Services 
(Directory Fraserview-Killarney ) 521.01 

Clark Park Youth Club 1,075.00 

Riley Park Youth Club 1,100.00 

Woodland-Grandview Area Council 1,6 6 6.50 

False Creek Concerts (2) 1,207.89 

Neighbourhood Services Association 
(For Salaries of Detached Youth 
Workers involved in Delinquency 
Control Program Sponsored by the 
Department of SP/CD 1,200.0 

Riley Park Recreation Survey 250.00 

Gastown Improvement Association 
(To Sponsor Social and Cultural 

Programs in Gastown and Chinatown) 250.00 

Vancouver Inner-City Service Project 350.00 

Youth Work Services 677.86 

Riot Control, English Bay 208.34 

Skid Road Human Renewal Program 725.00 


TOTAL 


$9,731. 60 

Cont/d. 
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DELEGATIONS & CITY MANAGER'S REPORTS (cont'd) 

Development of Salish Subdivision 
in the Musqueam Indian Reserve 
(cont'd) 


to discuss these problems and suggested that Council 
establish an appropriate committee to resolve these 
matters. He requested that discussion on the problems 
be ongoing during construction of the project. 

Mr. R.J. Guerin, Land Development Officer, Musqueam Indian 
Band, addressed Council and filed a brief. He also 
requested that a committee be established to resolve 
the problems that exist in relation to this development. 
He further stated the Band wishes to retain control of 
the proposed park. 


Mr. Hamilton, Architect for the development, also addressed 
Council on a niomber of points. 

Mr. Grosvenor, resident of Vancouver, requested Council 
not to approve amendment of the Agreement to permit the 
proposed development on the grounds that this would be 
spot zoning. 

MOVED by Aid. Harcourt, 

THAT the recommendations of the City Manager contained in 
this Clause be approved. 

(Referred) 

MOVED by Aid. Marzari, 

THAT the recommendation of the City Manager contained in 
this Clause be referred to the Planning and Development Committee 
for discussion with representatives of the Band, with particular 
reference to the nature and development of the park. 

- CARRIED 

(Aldermen Harcourt and Rankin opposed) 

Hardship Application - 

2405 West 6th Avenue (Clause 5) 

Mr. C. Bekiaris appeared before Council to appeal the 
decision of the Hardship Committee that his application to 
retain the illegal basement dwelling unit at 2405 West 6th 
Avenue be refused. Mr. Bekiaris advised that, since he had 
appeared before the Hardship Committee, his wife has been laid 
off with a resultant change of their income status. 

MOVED by Aid. Rankin, 

THAT permission be granted to Mr. C. Bekiaris to retain 
the illegal basement dwelling unit at 2405 West 6th Avenue 
for one year. 

- CARRIED UNANIMOUSLY 

UNFINISHED BUSINESS 

1. Overall Planning Program - 

Statements Endorsed in Principle 

On November 9, 197G, Council approved the recommendation of 
the Standing Committee on Planning and Development that the 
statements of the Director of Planning on overall planning be 
endorsed in principle and referred to the incoming Council. 

MOVED by Aid. Rankin, 

THAT this matter be referred to the Standing Committee on 
Planning and Development for further consideration. 


- CARRIED UNANIMOUSLY 
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UNFINISHED BUSINESS (cont'd) 

2. Appointment of Council Members 
to Vancouver Resources Board 

At its Inaugural meeting on January 5, 1977, Council deferred 
appointment of Council members to the Vancouver Resources Board to 
this meeting of Council. 

The Mayor advised that he had recommended and now nominates 
Aldermen Ford and Rankin as Council's representatives on the 
Vancouver Resources Board. He then called for any further 
nominations from Council. Alderman Harcourt nominated Alderman 
Marzari. 

Ballots were taken on these nominations and Aldermen Ford 
and Marzari were elected as Council's representatives. 

MOVED by Aid. Puil, 

THAT Aldermen Ford and Marzari be appointed as Council's 
representatives to the Vancouver Resources Board. 

- CARRIED UNANIMOUSLY 


COmUNICATIONS OR PETITIONS 

1. Property Situated at N/W 
Corner of Prior & Jackson 

Pastor A. Girard requested an opportunity to appear before 
Council on the purchase of property at 82 3 Jackson Avenue. 

MOVED by Aid. Rankin, 

THAT the delegation request from Pastor Girard be granted. 

- CARRIED UNANIMOUSLY 

2 . Fire By-law 

Council noted a request from the Committee of Tenants, 1101 
Nicola Street, to appear as a delegation on the subject of the 
Fire By-law. 

The Mayor advised that the Fire Chief is organizing an 
orientation session for Council members with particular reference 
to fire by-law enforcement over the past two years. 

MOVED by Aid. Gibson, 

THAT the delegation be heard following the briefing session 
by the Fire Chief for Council members; 

FURTHER THAT the Fire Chief be invited to be present when 
the delegation appears before Council. 

- CARRIED UNANIMOUSLY 

3. Request for Sponsorship of 
Luncheon at 1977 Conference 

In a letter dated November 30, 1976, Mr. M.J. Exely, Chairman, 
Canadian Society of Club Managers, requested Council to financially 
support a luncheon at the Annual Conference of the Canadian Society 
of Club Managers to be held in Vancouver in July, 1977. 

MOVED by Aid. Harcourt, 

THAT no action be taken on this request. 

- CARRIED UNANIMOUSLY 
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COMMUNICATION^: OR PETITIONS (cont'd) 

4. Percy Norraan Indoor 
Pool Renovations 

At the suggestion of the Mayor, it v/as agreed to defer 
consideration of the letter from the Park Board on the Percy 
Norir.an Indoor Pool renovations for consideration v/ith the 
M.anager's report on the 1977 Park Board Capital Request. 

5 . Burrard Inlet Ferry Service 

Mr. R.I-J. Long, Deputy Minister of Municipal Affairs, invited 
Council to participate in a North Shore Transit Planning Committee 
to discuss relevant transit service related to the inauguration 
of the Burrard Inlet Ferry Service this year. 

MOVED by Aid. Puil, 

THAT Council accept the invitation to participate in a North 
Shore Transit Planning Committee; 

FURTHER THAT the Chairman of the Transportation Committee, 
the Director of Planning and the City Engineer be Council's 
representatives on this Committee. 

- CARRIED UNANIMOUSLY 

6. 41st and 49th Avenues 
Bus Service 


Council had before it a letter from the Assistant General 
Manager Transportation, B.C. Hydro and Pov/er Authority, replying 
to comments of delegations at the Council meeting on November 30, 
19 76, on recent changes in bus service on 41st and 49th Avenues. 

MOVED by Aid. Harcourt, 

THAT the communication from B.C. Hydro and Power Authority 
on recent changes in bus service on 41st and 49th Avenues, be 
received for information. 

- CARRIED UNANIMOUSLY 

7 . 1976 Census of Canada 

In a letter dated December 21, 1976, the Assistant Chief 
Statistician of 1976 Census of Canada, advised that due to a 
transcribing error, the 1976 Census preliminary population count 
for the City of Vancouver is 407,226 permanent residents rather 
than 396,563 stated previously. The letter also contained 
additional information on resident figures for the City. 

'lOVED by Aid. Brovm, 

TliAT the letter from the Assistant Chief Statistician of 
19 76 Census of Canada be received for information. 

- CARRIED UNANIMOUSLY 

Licensin g of Neighbourhood Pubs 

The B.C. Liquor Administration Branch advised that the 
. icv.^nsing of no j\ghbourhood pubs v/i thin the Province is to 
unc-rM'co :'\ :: •)..:;jlote study. The Branch raquosted that the City 
v'ithiiold an',- farther processing of neighbourhood pub applications 
i:ntil the " liuis hc-r has had the results of the study and has 
:-eviov/uci th^-- riattor. 

''.f/VJ.!l"i o " Al.'i, Hg 1 1 ^i;'.^'' , 

'lIL'v'": L conrnuni cation iron; the B.C. Liquor Administration 
I'-rcivch I'fi ri'Cf.: ived a.-ul the Director of remits and Licenses be 
: ; ,:-n> ':c:to:-. :!')c to process any further neighbourhood pub 

- CARRIED UNANIMOUSLY 
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COmUNICATIONS OR PETI?IOI]S (cont'd) 

9. St. Paul's Hospital - Properties 
(Windermere Apartments, 1148 
Thurlow Street) 

The City Clerk in a memo dated January 7, 1977, submitted 
to Council a memorandum from Mr. N.K. Barth, Director of Hospital 
Planning, Greater Vancouver Regional Hospital District, in which 
he recommended to the GVRD Hospital District that the District 
proceed with the original plans to demolish the Windermere Apart- 
ments in 1977. He stated it would appear that retention of the 
building could interfere with plans for the development of St. 
Paul's Hospital and provision of required parking. 

Also submitted was a memorandum from the Director of Planning 
indicating that he is arranging a meeting between Mr. Barth, his 
staff and staff of the City Engineering Department to determine 
more precisely what parking recommendations will be made to the 
Development Permit Board with regard to St. Paul's Hospital plans. 

MOVED by Aid. Harcourt, 

THAT the communications be received and the Director of 
Planning proceed with the meeting indicated in his memorandum 
of January 4, 19 77, with report back to the Planning and 
Development Committee. 

- CARRIED UNANIMOUSLY 

10. Regional Transportation 

Organization and Financing 

Council had before it a letter from the GVRD forwarding copies 
of the GVRD Transportation Committee's proposals on Regional 
Transportation Organization and Financing for Greater Vancouver. 

The Mayor advised that a special meeting of Council has been 
arranged for 1:30 p.m., Monday, January 24, 1977, when the GVRD 
will make a presentation to Council on its regional transportation 
proposals . 

MOVED by Aid. Harcourt, 

THAT the letter from the Greater Vancouver Regional District 
be received for information. 


- CARRIED UNANIMOUSLY 


11. Reappointment of Special Committees 


Under date of January 7, 1977, the City Clerk submitted 
the following memorandum: 

"The City Clerk recommends the following Special Committees be 
reappointed vrith personnel to be appointed by the Mayor . For 
your information, we have listed the personnel v7ho served on 
each of these Committees in 1976. 

(a) CONTROL OF SOLICITING FOR CHARITY 
Mayor Phillips ) 

Chief License Inspector ) With Power to Add 
Director of Legal Services ) 

(b) ENTERTAINMENT & CIVIC RECOGNITION 


City Clerk ) 
Executive Secretary to Mayor ) 

(c) STREET NAMING COMMITTEE 

City Clerk 

City Engineer 

Director of Planning 

Director of Permits & Licenses 


With Power to Act 


cont ' d. . . . 
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COmUNICATIONS OR PETITIONS (cont'd) 

Reappointment of Special 
Committees (cont'd) 


(d) EQUAL EMPLOYMENT OPPORTUNITIES 

Alderman Marzari ) ^.^^ p^^^^ 
Alderman Sweeney ) 
City Engineer 
Fire Chief 

Director of Personnel Services 

Mr. D. Mowat, Canadian Paraplegic Association 


(e) JOINT COMMITTEE OF COmUNITY 
RECREATION & LEISURE SERVICES 

Alderman Bowers ) council Appointees to Committee 
Alderman Boyce ) ^ 

(This Committee is also comprised of two representatives 
each of the Park Board and the School Board.) 


(f ) REMEMBRANCE DAY OBSERVANCE COfMITTEE 

Alderman Bird 
Mr. H.D. V7ilson 

Members of Various Veterans' Organizations 

and Canadian Armed Forces 
RG]:>resentative of Engineering Department 
Representative of Police Department 


(g) SUGGESTIONS C0MJ4ITTEE 


Administrative Analyst 

Director of Personnel Services 

Assistant City Engineer 

Director of Finance or representative 

Mr. A. Metcalfe - Advisory Capacity." 


MOVED by Aid. Brown, 

THAT the recommendation of the City Clerk be approved after 
first excluding the Suggestions Committee from the list of 
Committees to be reappointed. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Marzari in amendment, 

THAT the Mayor's appointments of personnel to these special 
committees be ratified by Council. 

- LOST 


(Aldermen Bellamy, Gerard, Gibson, Kennedy, Puil and the 
Mayor opposed) 

The amendment having lost, the motion by Alderman Brown 
was put and CARRIED UNANIMOUSLY. 


12. Appointment of Executive Assistant 
to the Mayor 

In a memo dated January 7, 1977, the Mayor recommended the 
following : 

(a) llr . Gerry Lenoski be appointed to the position of 
Executive Assistant to the Mayor, effective 
January 1st, 1977; 

(b) The appointment be made on a contractual basis, at 
a rate equivalent to the 3rd step of Pay Grade 31 
plus the value of applicable fringe benefits; 

cont'd.... 
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CORMUHICATIONS OR PETITIONS (cont'd) 

Appointnent of Executive Assistant 
to the Mayor (cont'd) 


(c) Mr. Lenoski's contract make provision that he shall 
receive the benefit of any increase which Council 
nay approve for Excluded Staff in 1977, and further 
that he would receive annual increments on the basis 
of Pay Grade 31, for as long as the contract is in 
effect. 

MOVED by Aid. Kennedy, 

THAT the foregoing recommendations of the Mayor be approved. 

- CARRIED UNANIMOUSLY 

13 . Allocation of G.V.R.D. Votes 

In a memo dated January 7, 19 77, the Mayor recommended the 
following allocation of votes for Regional Board Directors of 
the G.V. R.D. : 

Mayor Volrich 5 

Alderman Rankin 4 

Alderman Brov/n 4 

Alderman Marzari 4 

Alderman Kennedy 4. 

MOVED by Aid. Puil, 

THAT the above recommendation of the Mayor be approved. 

- CARRIED UNANIMOUSLY 


The Council recessed at approximately 3:50 p.m., and following 
an 'In Camera' meeting in the Mayor's Office, reconvened in open 
session in the Council Chamber at 4:30 p.m. 


CITY MANAGER'S AND OTHER REPORTS (cont ' d ) 


A. MANAGER'S GENERAL REPORT 
JANUARY 7, 19 77 


Works & Utility Matters 
(January 7, 1977) 


The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Supplemental Equipment Purchase 197 7 

Revenue Budget 
CI. 2: Encroachment Agreement (Creek Village Building 

Co-operative Association) False Creek 
CI. 3: Tender - Supply & Delivery of 4", 6", 8", 12", 

16" & 24" Water Pipe 


MOVED by Aid. Gibson, 

THAT the recommendations of the City Manager contained in 
Clauses 1, 2 and 3 be approved. 

- CARRIED UNANIMOUSLY 
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CITY ^4ANAGER' S AIJD OTHER REPORTS (cont'd) 

Buildinq & Planning Matters 
(January 7, 1977) 


The Council considered this report which contains five 
clauses identified as follov/s: 

CI. 1: D.P.A. - 6576 Blenheim Street 

CI. 2: Development of Salish Subdivision in 

the Musquean Indian Reserve 
CI. 3: D.P.A. - 115-121 Keefer Street 
CI. 4: Day Care - Laurel Street Lands, False Creek 
CI. 5: Hardship Application - 2405 West 6th Avenun 

D.P.A. - 6576 Blenhein 
Street (Clause 1) 


MOVED by Aid. Marzari, 

THAT the recommendation of the City Manager contained 
in this Clause be approved. 

- CARRIED UNANIMOUSLY 

Development of Salish Subdivision 
in the Musqueam Indian Reserve 
(Clause 2) 


For Council action on this Clause, see pages 1 and 2. 

D.P.A. - 115-121 Keefer 
Street ( Clause 3) 

Council noted a letter from Mr. Wm. S. Tong requesting 
deferment of this clause for two months as the owners, Mr. 
and Mrs. Leung are presently recuperating from illness in the 
United States. 

MOVED by Aid. Puil, 

THAT consideration of this clause be deferred for two months. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt, 

THAT the letter from Mr. Mm. S. Tong be received. 

- CARRIED UNANIMOUSLY 

Day Care - Laurel Street Lands, 
False Creek (Clause 4) 


MOVED by Aid. Rankin, 

THAT this clause be referred to the next meeting of the 
Standing Committee on Community Services for further consideration 
and report to Council. 

- CARRIED UNANIMOUSLY 

Hardship Application - 2405 
West 6th Avenue (Clause 5) 

For Council action on this Clause, see page 2. 


Fire & Traffic Matters 
(January 7, 19 77) 

Continuation of 'Task Force' to Upgrade 
Existing Hotels and Apartments (Clause 1) 

MOVED by Aid. Harcourt, 

THAT the recommendations of the City Manager contained in 
this Clause be approved. 
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CITY flANAGER'S AND OTHER REPORTS (cont'd) 

Finance Matters 
(January 7, 1977) 

The Council considered this report which contains five 
clauses identified as follows: 

CI. 1: Appointment of External Auditors, 1977 
CI. 2: Certificates of Occupancy as Required in 

Building By-law 4702 
CI. 3: 1977 Park Board Capital Request 
CI. 4: Purchase of Computer Card Punch 
CI. 5: Management of the Dunlevy Alexander 

and 517 Hamilton Residences 


Appointment of External 
Auditors, 1977 (Clause 1) 

MOVED by Aid. Rankin, 

THAT the firm of Thorne Riddell and Co., be appointed 
auditors for the City of Vancouver for the year 1977, at a 
fee of $61,000.00 in accordance with the terms as to scope 
and responsibility as set out in parts 1-4 inclusive of 
the report re audit of City records, dated January 22, 1962, 
submitted by the Board of Administration and adopted by 
Council on January 23, 1962. 

- CARRIED UNANIMOUSLY 

Certificates of Occupancy as Required 
in Building By-law 4702 (Clause 2) 

MOVED by Aid. Kennedy, 

THAT consideration of this clause be deferred pending a 
report reference from the Director of Permits and Licenses and his 
appropriate officials. This report reference to include an outline 
of possible alternatives. 

- CARRIED UNANIMOUSLY 

1977 Park Board Capital Request 
(Clause 3) 


Earlier this day. Council deferred consideration of a letter 
from the Park Board on Percy Norman Pool, in which the Board resolved 

"That the Board request the City Council to have the City 
Legal Department prepare a contract on behalf of the Board 
with the firm of Dalla-Lana Griffin to provide architectural 
work for plans and specifications for renovation work at the 
Percy Norman Indoor Pool, to cost approximately $315,000." 

MOVED by Aid. Puil, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Brown, 

THAT the request of the Park Board outlined in their letter 
of December 8, 1976, and quoted above, be approved. 

- CARRIED UNANIMOUSLY 

Clauses 4 and 5 

MOVED by Aid. Harcourt, 

THAT the recommendations of the City Manager contained in 
Clauses 4 and 5 be approved. 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Personnel Matters 
(January 7, 1977) 

The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Committee Appointment, National Building 

Code of Canada 
CI. 2: Public Health Inspectors 
CI. 3: Personnel Regulation #140 - Medical 

Services Plan 


Clause 1 


MOVED by Aid. Kennedy, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 


Clauses 2 and 3 


MOVED by Aid. Marzari, 

THAT the recommendations of the City Manager contained in 
Clauses 2 and 3 be approved. 

- CARRIED UNANIMOUSLY 


Property Matters 
(January 7, 1977) 

The Council ::onsidered this report which contains four 
clauses identified as follows: 


CI. 

1: 

CI. 

2: 

CI. 

3: 

CI. 

4: 


Sale of City-Owned Lot - N/E Corner 37th 
Avenue and Sherbrooke Street 
Sale of Property - 3918 Alice Street 
Rental Review - 1420 Howe Street 
Harbour Park - Lease and Right of First 
Refusal to Ardien Industrial Corn. 


Clause 1 

MOVED by Aid. Gibson, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 

Clause 2 

MOVED by Aid. Brown, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 


Clause 3 


MOVED by Aid. Bellamy, 

THAT the recommendation of 
this Clause be approved. 


Clause 4 

MOVED by Aid. Kennedy, 

THAT the recommendation of 
this Clause be approved. 


the City Manager contained in 

- CARRIED UNANIMOUSLY 

the City Manager contained in 

- CARRIED UNANIMOUSLY 
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CITY rUVNAGER'S AND OTHER REPORTS (cont'd) 

I. Report of Alderman Kennedy, 

Chairman, Transportation Committee 
January 10, 1977 

Blocks 51/61/71 - Robson Street, 
Howe to Hornby (Clause 1) 


MOVED by Aid. Kennedy, 

THAT the recommendations contained in his report dated 
January 10, 1977, be approved after amendment to read as 
follows : 

(1) Council approve the construction of the bridge at 
a width of 58 feet by the Provincial Government 
at its cost , to improve flexibility and allow the 
City various options for the future which can be 
implemented at relatively little cost or disruption. 

(2) The City continue to require the Province to enter 
into an encroachment agreement, saving the City 
from high maintenance costs of the special features 
and from liability as is standard practice with 
other developments in the City. 

- CARRIED UNANIMOUSLY 

(Underlining denotes 
amendment) 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Ford, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Ford, 
SECONDED by Aid. Marzari, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 

MOTIONS 

A. Allocation of Land for Lane 

Purposes (924 East 14th Avenue) 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Ford, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for lane purposes, the following described lands: 

All that portion of Lot 21 of Subdivision "C", Block 173, 
District Lot 264A, Plans 1056 and 1771 described as 
follows: 

Commencing at the southwesterly corner of said Lot 21; 

Thence N 89° 56' E, 33 feet, more or less, following 
in the southerly limit of said Lot 21 to be south- 
easterly corner of said Lot 21; 

Thence North, 2 feet, following in the easterly limit 
of said Lot 21; 

Thence S 89° 56' W, 23 feet, following in a line drawn 
parallel to the southerly limit of said Lot 21; 

Thence N 45° 02' VI, 14.13 feet, more or less, to 
intersection with the westerly limit of said Lot 
21 at a point 12 feet northerly from the southwesterly 
corner of said Lot 21; 


0018 
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Board of Administration, October 2, 1970 .... (SOCIAL - 2) 


Clause 1 Cont/d. 


The following is a list of programs and monies required by 
the Department of Social Planning/Community Development for 
Purchase of Outside Services from September 1 to December 31, 
1970. 

Street School Program $3,000.00 

Zone Ten Boys' Club 250.00 

Environmental Community Planning 500.00 

Assessment and Evaluation of Certain 

Services Funded by City of Vancouver 3,000.00 

Action Centre Manager (Fraserview) 750.00 

Local Area Council Community 

Relations Program 2,000.00 

Development of Two Integrated Social 

Services Models 500.00 


$10,000.00 


Detailed information about these projects is available in 
Department of SP/CD. Because of unforeseen emergencies, it 
is possible that priorities for use of these funds may have 
to be revised slightly during the next four months. 

The Director of SP/CD submits the first list of programs for 
the Information of Council and Recommends the second list for 
Council ' s approval" . 

Your Board 

RECOMMENDS adoption of the recommendations by the Director of 
Social Planning /Community Development. 


********** 


FOR ADOPim SEE PAGE(S) 2l 
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MOTIONS (cont'd) 

Allocation ' L:-:-.^;i ir-r Lafio Purnoser, 
{'>?.A Ln::t I'th Avenue) (cont'd) 

Thence Sout'-', 1?. feet, follov;ing in the westerly lirait 
of said Lot 21 to the noint of commencement. 

The sane a-; .shov;n outlined red on plan prepared by G. Girardin, 
B.C.L.G., dated December 2, 19 7f^, and marginally numbered 
LF 3013, a nrint of v;hich is hereunto annexed; 

(924 rant I'-th Avenue); 

AIJD vniEP.EAf. it is deemed o:c;^edient and in the public interest 
to accept and allocate the said lands for lane purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the '^ame are hereby accepted and allocated for 
lane purposes, and declared to form and constitute portions of 
lane . 

- CARRIED UNANIMOUSLY 

B. Allocation of Land for Lane 
Purposes (East 5' of Lot 3, 
Block 2, S/\^k of Section 31, 
TIISL, Plan 1525) 


MOVED by Aid. Harcourt, 
SECONDED by Aid. Ford, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for lane purposes, the following described lands: 

East 5 feet of Lot 3, Block 2, South West h of Section 
51, Town of Hastings Suburban Lands, Plan 1525; 

AND WHi:]'E7\S it is deened expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

THEREFORE BE IT -'.LSOLVED THAT the above described lands so 
conveyed l:>e , and the same are "lereby accepted and allocated for 
lane purposes, and declared to form and constitute portions of 
lane . 

- CARRIED UNANIMOUSLY 


C. /allocation of Land for Lane 
lurposes (2715 Trinity) 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Ford, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for lane purooses, the following described lands: 

North 2 feet of Lot 4 of Lots 206 and 207, Town of 
Hastings, Plan No. 4865 

(2715 Trinity Street); 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes, and declared to form and constitute portions of 
lane. 


- CARRIED UNANIMOUSLY 
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MOTIONS (cont'd) 

D. Closing, Stopping Up & Conveyancing 
to Abutting Owner (Portion of Road 
on N/S 57th Avenue, West of Fraser) 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Ford, 
THAT WHEREAS 

The City of Vancouver is the owner of all the streets and 
lanes lying within the limits of the City of Vancouver; 

The South 7 feet of Lot 11, Block 2, District Lot 657, 
Plan 2683, has been established for road purposes under 
filing ; 

The abutting owner has made application to purchase the 
said South 7 feet of Lot 11; 

THEREFORE BE IT RESOLVED TIIAT the South 7 feet of Lot 11, 
Block 2, District Lot 657, Plan 2683, now road, be closed, stopped 
up and conveyed to the abutting owner; and 

FURTHER BE IT RESOLVED THAT the said 7 feet be consolidated 
with the remainder of Lot 11 to form one parcel. 

- CARRIED UNANIMOUSLY 

E. Allocation of Land for Highway 
Purposes (4270 Knight Street) 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Ford, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for highway purposes, the following described lands: 

West 7 feet of Lot 1, Block 1 of the South part of 
Blocks 1 and 3, District Lot 352, Plan 1909 

(4270 Knight Street) ; 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for highway purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
highway purposes, and declared to form and constitute portions 
of highway. 

- CARRIED UTTANinOUSLY 


F. Allocation of Land for Lane 
Purpof-es (1150 Rossland) 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Ford, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for lane purposes, the following described lands: 

East 4.25 feet of Lot 7, Block 2, Southeast \, 
Section 23, Town of Hastings Suburban Lands, 
Plan 4G19 

(IIGO Rossland) ; 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane nuri-;osef3, and declared to form and constitute portions of 
lane. 
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?10TION53 (cont'd) 

G. Allocation of Land for Lane 
Purposes (5820 Dumfries) 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Ford, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for lane purposes, the following described lands: 

East 2.5 feet of Lot 16, Block 1, District Lot 
716, Plan 1615 

(5820 Dumfries Street) ; 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes, and declared to form and constitute portions of 
lane . 

- CARRIED UNy\NIMOUSLY 

1 . Hangars - Jericho Beach Park 

MOVED by Aid. Kennedy, 
SECONDED by Aid. Harcourt, 

THAT WHEREAS the Park Board has deferred action on recom- 
mendations which would have demolished Hangars #3 and #6 in 
Jericho Beach Park; 

AND WHEREAS the incoming Park Board for 1977-1978 would 

benefit from an expression of opinion on the appropriate 

future uses for the buildings and related facilities of the 
entire development; 

AND WHEREAS the lessons to be learned from the experience 
of Habitat Forum have not been discussed by Council, then 

BE IT RESOLVED THAT the views of each and every member of 
Council be expressed openly before the end of their terms of 
office in 1976. 

(Withdrawn) 

The Mayor advised that he has asked the Park Board to 
consult with Council before demolition of any of the buildings 
in Jericho Beach Park. 

Alderman Kennedy requested and received permission to 
withdraw the above motion. 

MOVED by Aid. Kennedy, 
SECONDED by Aid. Rankin, 

THAT the Park Board be advised the Council requests discussion 
with the Board on the Jericho Beach Park hangars prior to any 
action being taken in the matter. 

- CARRIED UNANIMOUSLY 

ENQUIRIES AND OTHER JIATTERS 

Sheds on Gastown Piers 

MOVED by Aid. Marzari, 

THAT the Mayor contact the National Harbours Board to 
investigate whether demolition of the sheds on the Gastown 
Piers can be stopped. 

(not put) 

The Mayor suggested the matter be left with him to discuss 
immediately with the National Harbours Board and express 
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ENQUIRIES AND OTHER IIATTERS (cont'd) 

Sheds on Gastown Piers 
(cont'd) 


MOVED by Aid. Marzari, 

THAT the Planning and Development Conraittee request the 
National Harbours Board to undertake a joint analysis of the 
existing sheds on the Gastown piers and report back on an 
appropriate development for this site. 

(Deferred) 

MOVED by Aid. Harcourt, 

THAT the motion of Alderman Marzari be deferred. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Rankin, 

THAT the Standing Committee on Planning and Development, 
expanded to include all members of Council, invite the 
appropriate officials from the National Harbours Board, the 
Federal Government and the City's Planning Department to 
present an up-to-date position in respect of development 
proposals for the waterfront. 

- CARRIED UNANIMOUSLY 


Alderman Rankin - 
False Creek Seawall 


referred to the potential 
hazard to children due to 
there being no guard rail 
on the False Creek seawall. 
He requested that the City 
Engineer report on this 
matter following discussion 
with the False Creek Project 
Manager. 


The Mayor so directed, 


The Council adjourned at approximately 5:40 p.m. 


The foregoing are Minutes of the Regular Council Meeting 
of January 11, 1977, adopted on January 18, 1977. 



CITY CLERK 


Manager's Report, January 7, 1977 


works; & UTILITY MATTERS 
CITY ENGINEER'S REPORT 

RECOMMENDATICMS : 
1. Supplemental Equipment Purchase 1977 Revenue Budget 

The City Engineer reports as follows: 

"Scheduled for installation in February of 1977 is 13,000 feet of large 
diameter watermain having an exterior polyethylene coating and galvanic anodes 
for corrosion protection. 

For the inspection of exterior coatings for this and future watermains, an 
instrument known as a 'holiday detector' costing $1,700 is required to check the 
pipe coating for defects. Experience has shown that the failure to repair defects 
in pipe coatings will increase the cost of galvanic protection or will cause an 
accelerated rate of corrosion at the defects. These defects, many pinhole size, 
are not visibly detectable. 

Also, for the completion of the design of the galvanic anode system for this 
watermain installation and for future corrosion problems, an instrument known as 
a 'multi-combination meter' costing $1,300 is required. 

Reserve funds were not available for the purchase of this equipment in 1976. 
Both items are included in the 1977 Engineering Department's Revenue Budget as 
new and non-recurring equipment. However, to permit the immediate purchase of 
this equipment so that it can be used in February of 1977, prior to Revenue 
Budget approval is requested. 

This equipment would cost between 50 to 100 percent more to lease-to-own, 
and no guarantee could be obtained that it would be available from a leasing 
company in time for the planned start of watermain construction. 

To delay this project for Revenue Budget approval could result in the loss 
of the C.M.H.C. grant approved for this project. 

I RECOMMEND that the purchase of the above described equipment be approved 
and that the required $3,000.00 allotted for this purpose under the 1977 Engineering 
Department's Revenue Budget be appropriated to a new and non-recurring account 
8103/6706, New Technical Equipment, in advance of approval of the 1977 Revenue 
Budget." 

The City I-lanager RECOMMENDS that the foregoing recoititiendation of the 
City Engineer be approved. 


2. Encroachinent Agreenent (Creek Village Building Co-operative 
Association) False Creek 

The Director of Legal Services and the City Engineer report as 
follows : 

"A recent survey in False Creek of the above mentioned project 
situate on Lot 8, False Creek, Plan 16003, indicates that the 
building is encroaching on Moberley Road in a small triangular 
area 2.25 ft. long and .23 ft. wide. It is essential to 
registration of the strata title that this encroachment be 
validated with the City. It is also impractical to proceed 
with this encroachment under the Encroachment By-Law. 

The project is constructed on City lands under a ground lease 
and the buildings will revert to the City on termination of 
the lease. 

It is therefore recommended that the City execute an encroach- 
ment agreement for a nominal charge of $15.10 to cover the fee 
and registration, permitting the encroachment for the term of 
the ground lease and any subsequent renewal and on such other 
terms as are satisfactory to the City Engineer and Director of 
Legal Services." 

The City Manager RECOMMENDS that the foregoing reconanendation be 
approved . 
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3. Tenc3er No. 57-76-17 - 

Supply & Delivery of 4", 6", 8", 12", 16" & 24" Watei Pipe 

Tenders for the above were opened by the City Manager on De:ember 13, 1976, and 
referred to the City Engineer and Purchasing Agent for report. The officials 
concerned report as follows: 

"The working copy of the tabulation is on file in the Purchasing Agent's Office. 

Funds for this purchase are provided in the Central Stores Operating Account. 

Tenders for the supply of ductile iron water pipe were received from four firms. 
Two firms tendered according to specifications. The other two firms offered 
non-metallic pipes which are not acceptable alternatives. 

The Ci"^ Engineer and Purchasing Ag^t FEC^'!^^ 'aco^it^avcv. of the lew "bid iteeting 
specifications from Crane Supply for $652,829.70, includinf 7% Provincial S.S. Tax." 

The City Manager REX:OMMEM)S that the foregoing recoimendation of the City Engineer 
and Purchasing Agent be approved, subject tc a contract satisfactory to the 
Director of Legal Services. 


FCR CGui^CiL ACTlOi^! SEE PAGE(S) ...Z^^, 
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BUILDING & PLANNING MATTERS 

RECOMMENDATION 


1. Development Permit Application #75862 - 
6576 Blenheim Street 


The Director of Planning reports as follows: 

"A Devil opment Permit Application #75862 has been filed on behalf of 
Dr. Robinson to construct a 30'0" x 20'0" stable/garden house on this 
site. Dr. Robinson also requests permission to keep one hoiJse OQ this 
site, located in the RA-1 District Zone. 

Section 10(16)(c) of the Zoning and Development By-law requlEss *h*t' 
the keeping or housing of horses is subject to the approval of City 
Council . 

The Director of Planning approved Development Permit Application #75862 
on November 22, 1976, permitting the construction of the stable subject 
to the approval of City Council for the keeping of one horse on this 
site. 

It is recommended that City Council approve the keeping and boarding of 
a maximum of one horse on the site." 

The City Manager RECOMMENDS that the recommendation of the 
Director of Planning be approved. 


2. Proposed Amendment to the Agreement Dealing With 
the Development of the Salish Subdivision in the 
Musqueam Indian Reserve. 

(a) Resubdivision of 15 lots facing onto Salish Drive 

(b) Proposed townhouse/Apartment Development. Lot 1 of 
Parcel B, Musqueam Indian Reserve No. 2, Plan 143411. 


The Director of Planning reports as follows: 

'On May 5, 1976 the Planning Department received a request to report on a 
proposed amendment to alter the height restrictions in the agreement deal- 
ing with the development of the Salish Subdivision in the Musqueam Indian 
Reserve. The City had received the request from the Musqueam Indian Band 
in a letter dated April 28, 1976, which states: 

'Please accept this letter as Musqueam's application to amend 
the agreement to permit construction of apartments and tov^-n- 
houses as shown on plan prepared by Hamilton Doyle and Assoc- 
i ates . 

The plan meets all standards and restrictions applicable 
under the (RM-1) zoning classification except the height 
restriction. We have stayed within the 0.75 floor space 
ratio, the 40% maximum site coverage and parking require- 
ments. 

We feel that the plan as presented allows much better utili- 
zation of the site, resulting in increased open space (+ 70%), 
and preserving more of the natural landscaping which contains 
large trees. In addition there will be no interference of 
natural vegetation on the bank. ' 

See Appendix A for the full text of the letter. 

Cont'd . . . 
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A. SITE DESCRIPTION 

The site is located west of Staulo Crescent, east and south of the Shaughnessy 
Golf Course and north of the cliffs which lead down to the Eraser River. 
The site has a total site area of 355,347 or 8.15 acres. Vehicular access to 
and from the site is via either Musqueam or Staulo Crescents off of Salish 
Drive. (See Appendix B). 

B. BACKGROUND 

On the 4th of July, 1970 the City entered into an agreement with the Crown 
Federal which dealt with various matters dealing with the development of the 
Salish Subdivision in the Musqueam Indian Reserve. Because of the problems 
relating to the legislative jurisdiction of the City in respect of Indian 
lands, the Minister convenanted in the agreement with the City that the 
Salish Subdivision would be in accordance with the plan. (See Appendix C). 
The subdivision plan was registered and most of the lots in the area 
designated as RS-1 have been sold. 

(a) Resubdi vision 

In the original agreement the fifteen lots facing onto Salish Drive were 
to be treated as being zoned (RM-1) Multiple Dwelling District, which 
would permit townhouses and low density apartments. These lots were on 
the average 80' x 120' and none had been sold by 1973. The Indian Band 
in 1973 made an application to resubdi vide the existing fifteen lots and 
sell the same for single family dwellings. 


The Approving Officer, in November 1973, reported to Council that he was 
prepared to support the resubdivision, thereby creating twenty-three lots 
which were on the average 50' x 120' (See Appendix C). Because of the 
contractural arrangements with the owner of the property, it was imperative 
that Council indicate whether or not they approve of the resubdivision as 
proposed, which, in fact, would be agreement to a modification of the 
agreement with the Crown. 

Council considered the matter on November 20, 1973 and resolved: 

'That the Approving Officer be advised that Council has no 
objections to the subdivision plan as described in this 
clause. ' 

The subdivision was subsequently approved and registered. Development 
Permit Applications have been issued for some of the resubdi vfded lots for 
one-family dwellings. Council in 1973 should have also instructed the 
Director of Legal Services to amend the agreement to reflect the resub- 
division Council approved on November 20, 1973 and the change from the 
RM-1 to RS-1 designation. It is now appropriate that the Director of 
Legal Services be instructed to amend the July 4, 1970 agreement bet- 
ween the City and the Crown Federal. 

(b) Proposed Townhouse/ Apartment Development 

Under the agreement, the Musqueam Indian Band could develop Lot 1 of 
Parcel B, Musqueam Indian Reserve No. 2, Plan 143411, located west of the 
existing one-family Salish Subdivision under the (RM-1) Multiple Dwelling 
District, for garden apartments. The (RM-1) Multiple Dwelling District 
restricts the form of development as follows: 

Use: Apartments (conditional use) 

Height : Not to exceed 2 storeys plus a cellar or 

1 storey and a basement 

Floor Space Ratio : Not to exceed 0.75 

Site Coverage : Not to exceed 40% (2 storey plus cellar) 

55% (1 storey plus basement) 


cent ' d 
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C. PROPOSED DEVELOPMENT 

Drawings submitted by Mr. Guerin, Development Officer on behalf of the 
Musqueam Indian Band, marked 'Received, City Planning Department, May 10, 1976' 
indicate two apartment buildings of 6 and 7 storeys located at the northwest 
portion of the site adjacent to the golf course. The remainder of the site is 
to be developed with 42 two-storey townhouses. A recreation building with a 
pool is also indicated. 


Calculations 
Site Area: 

Number of Units; 


355,347 square feet 


8.15 acres 


(a) Apartment Buildings 1 bedroom 

24 

( 

2 bedroom 

120 

( 

3 bedroom 

16 

( 


160 

units 

(b) Townhouses 3 bedroom 

42 

units 

Total Number of Units 

202 

units 


Height: 

(a) Apartment Buildings - #1 7 storeys 

- #2 6 storeys 

(b) Townhouses 2 storeys 


(64 feet) 
(55 feet) 

(24 feet) 


(no cellar indicated) 
NOTE: RM-1 permits 2-storey plus cellar or 1 storey plus basement. 


For detailed calculations See Appendix D. 


Urban Design Panel 

The Urban Design Panel considered the proposed development on July 29, 1976 
and reported: 

'The number of townhouse units have been decreased and the layout 
slightly modified. The Panel is very pleased with this further 
improvement and considered it had been more sensitively handled.- 

Recommendation: That the general scheme of development as 
revised be approved.' 

City Engineer 

The Engineering Department has reviewed the proposed form of development 
and has made the following comments: 

1. Sewers: - Sanitary sewer service is available. 

- Storm sewers to service the development will 
require either that: 

(a) Approximately 600 lineal feet of existing 
12-inch diameter pipe be relayed as 15-inch 
diameter, or 

(b) A storm sewer outfall be constructed to the 
Fraser River. 

2. Water: The existing water system cannot adequately supply 

water demand for fire protection and new water 
mains will have to be constructed. This matter has 
been discussed with the Musqueam Band. Approval of 
the Fire Chief for the development's internal fire 
protection system will be required. 


Cont'd . 
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3. Traffic : The development as proposed will not create a 

serious traffic problem on adjacent streets. 
More details are required for internal and 
underground parking access. 

4. Other : - The City Engineer will have to be satisfied that 

garbage collection provisions and facilities are 
adequately designed. 
- The Fire Chief and City Engineer will have to 
approve the internal street system and ensure 
that adequate access is provided. Adequate 
street allowance to permit tree planting and 
landscaping is suggested. 

Salish Park Residents Committee 

On September 27, 1976 the Planning Department received a letter that had been 
sent to the Mayor and Council from Mr. Michael C. Quick, Chairman of the 
Salish Park Residents Committee. Mr. Quick states in his letter: 

'Basically you will see that we are prepared to support the 
Musqueam Indian Band proposal to develop the Townhouse site. 
You will note, however, that we have certain concerns, firstly 
the street access and perhaps more importantly, the provision 
of adequate park and recreation facilities in this area.' 

The full text of the letter is attached as Appendix E. 

Attached to the letter is a resolution from the Salish Park Association which 
is noted below with comments from the appropriate City Officials: 

'THAT the Salish Park Residents Association urge the Vancouver City Council 
to approve the request of the Musqueam Indian Band to amend the agreement 
between the City of Vancouver and Her Majesty the Queen, represented by 
the Minister of Indian Affairs and dated the 4th day of July, 1970, to 
allow the undeveloped 8.5 acre site in Salish Park to be developed as 
RM-1 zoning as per the plan presented by the Musqueam Band to City Council 
with the following conditions: 


1. That since the major concern of Salish Park Residents is the increased 
traffic flow the development will generate. City Council proceed with 
Traffic studies with a view of obtaining alternate access to Salish 
Park and to minimize the effect on the existing major access roads to 
the development as soon as possible. 

City Engineer: Traffic generation by the proposed 202 units will be 
in the order of 100 to 125 vehicles in the peak hour 
with a daily generation of approximately 1000 vehicle 
trips. These trips will split between Musqueam Drive 
and Staulo Crescent and then will either use Salish 
Drive or 51st/Dunbar to get to Marine Drive. On the 
basis of the expected traffic generation and the two 
route choices, volumes on Musqueam or Staulo would not 
be significantly higher than normal local street 
vol umes . 

Alternative routes to serve the area would mean going 
through the Shaughnessy Golf Course or along the water- 
front to the south end of Salish Drive. These routes 
are probably unacceptable. 

2. That City Council proceed with park and recreational planning for Salish 
Park by the formation of a committee with members of the Vancouver 
Parks Board, the Musqueam Indian Band and Salish Park Residents, to 
investigate and establish the most optimum park facilities. 


Cont'd . . 


Board of Admxnistration , October 2, 19 70 . . . . (BUILDING - 1) 


BUILDING AND PLANNING MATTERS 

RECOMMENDATION 


1. Arbutus Quilchena Homeowners Association 
re Development of 25th and Arbutus Area 

The Director of Planning reports as follows: 

"A letter dated August 31st, 1970, addressed to His Worship the 
Mayor and members of City Council was received from the Arbutus 
Quilchena Homeowners Association. 

As background to this. Council on October 7th, 1969, considered the 
application on behalf of Marathon Realty Co. for rezoning of the 
area in the vicinity of 25th Avenue and Arbutus Street and resolved: 

'THAT the area known as the unsubdivided portion of D.L. 526 
and Lot 1, Block 92, D.L. 526, bounded by King Edward 
Avenue, Arbutus Street, Normandy Private Hospital, Prince 
of Wales Secondary School site and Valley Drive, be rezoned 
from RS-1 (One-Family Dwelling District) to CD-I (Comprehensive 
Development District) subject to a scheme of development being 
submitted through the Director of Planning, for approval by 
Council . ' 

The Association felt that Marathon Realty Co. were stalling on 
the preparation of a scheme of development for the 25th and Arbutus 
area and did not want the matter of developing the area to become a 
third 'battle of Arbutus'. They have interpreted the actions of 
the Town Planning Commission and City Council as not being in favour 
of a large-scale shopping centre. 

The Association suggests the following: 

(a) the commercial floor area should not exceed 50,000 square feet 
plus ancillary parking and should not include a department 
store or service station 

(b) the development should be on not more than six acres of land 

(c) the commercial uses should be of the type which would serve 
strictly local needs 

(d) the development should contain: 

(1) a 'theatre', although the Association feels there is no 
justification for one 

(2) a modest medical/dental building of not more than three 
storeys 

(3) townhouses and garden apartments not exceeding two storeys 
in height. 

The Association feels that the development of this area should be 
determined and approved in six months' time. 

Various options were considered by Council at the time of Public 
Hearing when they received reports from the Technical Planning 
Board and others . 

It is l^COMMENDED that City Council forward this report and the 
letter from the Arbutus Quilchena Homeowners Association to Mara- 
thon Realty Co. for consideration when submitting their plan of 
development to Council." 

Your Board RECOMMENDS that the report of the Director of Planning be 
approved . 

(Copies of the letter from Arbutus Quilchena f-bmeowners Association 
are circulated for the information of Council.) 
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Director of Planning for 
Parks & Recreation: 

Mr. Guerin of the Musqueam Indian Band has stated that 
it is not the intention of the Band now, or in the 
future, to incorporate public recreational space on 
an unrestricted basis. It is the Band policy that 
any open space opportunities on the Reserve will be 
utilized by Band Members and other residents of the 
area only. As such. Park Board staff conclude that 
park development or operating involvement by the Park 
Board is not envisaged on the lands. In view of the 
above clarification by Mr. Guerin, Park Board staff 
concerns regarding open space are not directly 
related to the proposed apartment/townhouse develop- 
ment. The provision of any recreational facilities 
will be a matter to be resolved between the Band 
Members and subdivision residents who have indicated 
support for the townhouse site proposal, but express 
concern about provision of adequate park and recreation 
facilities within the area. 

3. That City Council investigate the possibility of the relocation of the 
proposed water main. 

City Engineer: Initially, the alignment for the proposed watermain 

extension was to be located on the golf course. However, 
it was estimated that a considerable time would be re- 
quired to negotiate an agreement for this alignment and 
it was subsequently concluded that the best alternative 
was for an alignment which included installation under 
an existing paved roadway. Any departure from this 
revised alignment will result in extra costs being 
incurred by the Musqueam Indian Band and, therefore, 
their concurrence would have to be received. 

4. That City Council recognize the fears of the Residents regarding the 
architectural and aesthetic impact of the project and instruct the 
Planning Department to make all efforts to ensure that the development 
and landscaping is of the highest quality and standards. 

Director of Planning: 

Any development permit will be reviewed by the Urban 
Design Panel which will recomnend on the design, form 
of development and treatment of the site, including 
provision of landscaping. 


5. That City Council proceed with the paving of 51st Avenue and Crown Street 
as soon as possible. 

City Engineer: Crown Street is intended to function as a local street. 

By improving Crown Street it would serve as a collector 
by virtue of its connection between the Musqueam Indian 
Reserve and S.W. Marine Drive. The implications are not 
desirable and a proposal for paving Crown Street would 
likely meet with strong opposition by abutting property 
owners. 

The long term plan is to have Dunbar and 51st Avenue 
provide a collector traffic function to this area. 
However, low traffic use of 51st Avenue at present 
places a low priority on this street improvement. 

NOTE : The Salish Park Residents Committee have requested to be heard 
as a delegation when this report is considered by Council. 


Cont ' d 
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Clause #2 continued ; 

Possible Subdivision 

Should the existing site need to be subdivided for mortgage purposes to permit 
separate phasing of the project or for purposes of separate strata title 
corporations (which the Band has indicated), the following is recommended: 

'That the scheme of the subdivision be to the satisfaction of the 
Director of Planning, who shall be permitted to relax the setbacks 
between buildings and proposed lot lines, where deemed necessary, 
and the Director of Legal Services be authorized to amend the July 
4, 1970 agreement between the City and Crown Federal to reflect any 
such change. ' 

Analysis 

The Director of Planning is prepared to support the requested change in the 
agreement to allow a greater height than under the (RM-1) Multiple Dwelling 
District Schedule. It should be noted that the present agreement would 
permit the construction of two-storey plus cellar apartments with a higher 
site coverage rather than the proposed development of two apartment buildings 
and townhouses. The proposed development provides for a gradual transition 
from the one-family dwellings in the subdivision to the east, then townhouses 
and finally the apartment buildings. 

RECOMMENDATION : The Director of Planning recommends the following: 

A. That the agreement between the City and the Musqueam Indian Band be 
changed to allow development of Lot 1 of Parcel B, Musqueam Indian 
Reserve No. 2, Plan 143411, under the (RM-1) Multiple Dwelling 
District, except that the height of the apartment buildings may be 
permitted to 7 storeys plus underground parking facilities. 

B. That the form of development is not to be materially different than 
that shown on the drawings submitted, which are identified as sheets 
"SK1-SK13 by Hamilton Doyle and Associates, Architects" and dated 
April 15th, 1976. 

C. That the scheme of subdivision be to the satisfaction of the Director 
of Planning, who shall be permitted to relax the setbacks between 
buildings and proposed lot lines where deemed necessary and the 
Director of Legal Services be authorized to amend the July 4, 1970 
agreement between the City and Crown Federal to reflect any such change. 

D. That the Director of Legal Services be instructed to initiate the 
required changes in the agreement with the Federal Government and 
the Band including the changes in height and those changes 
resulting from the resubdi vision of November 1973. 


The City Manager RECOMMENDS that the recommendations of the 
Director of Planning be approved. 

DELEGATION THIS DAY: Musgueam Indian Band and 

Salish Park Residents Committee^ ' 


3. Development Permit Application - 
115-121 Keefer Street 


The Director of Planning reports as follows: 

"1 . Background 

A. Original Application 

On August 24, 1973, a rezoning application was received by the 
Planning Department to rezone a site at the north-east corner 
of Keefer and Columbia Streets (115-121 Keefer Street) from CM-1 


Cont'd . . 
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to CD-I. It should be noted that the original application was 
made before the rezoning of the adjacent area to HA-1 (Chinatown 
Historic Area Schedule), although the actual rezoning approval 
by Council occurred after the change to HA-1 had occurred. 

On December 10, 1974, City Council approved the rezoning of the 
above site from HA-1 to Comprehensive Development District, 
subject to a number of conditions including: 

(a) the only uses permitted within the said area and the only 
uses for which development permits will be issued are: 

Main Floor: office, retail stores, restaurant, barber 
shop and beauty shop, and laundromat; 

Upper Floors: dwelling units for senior citizens and uses 
customarily accessory thereto; 

(b) the Floor Space Ratio not to exceed 3.0; 

(c) the height not to exceed 10 storeys or 100 feet. 

On June 17, 1975, Development Permit #68694 was issued to the 
applicant, William Tong, Architect, permitting the construction 
of a nine storey building with basement on this site, consisting 
of restaurant and retail stores on the main floor and 45 dwelling 
units for senior citizens on the upper floors. The period of 
validity of this Development Permit was subsequently extended to 
September 30, 1976. 

B. Revised Application 

On August 13, 1976, the applicant filed another Development Permit 
Application #75054 to construct a similar development with an 
additional floor containing six more dwelling units. With this 
application, the applicant submitted a letter that indicated that 
his clients were unable to get C.M.H.C. financing and now propose 
to sell the units as condominiums to senior citizens. 


2. Chinatown Planning Concerns 

In July, 1975, City Council approved the formation of the Chinatown 
Historic Area Planning Committee (C.H.A.P.C.). Its terms of reference 
include a major responsibility for the review of development proposals 
within the HA-1 and affecting the Chinatown area. 


This project was discussed by the C.H.A.P.C. at its meetings on 
both June 16 and September 8, 1976. At both meetings the Comnittee 
was extremely concerned regarding this major development immediately 
adjacent to the historic oart of Chinatown and the recently approved 
Chinese Cultural Centre site across the street. This development 
is presently outside their jurisdiction (being zoned CD-I) and not 
even subject to public review and approval by the Development Permit 
Board. This particular site is one of the few reiraining CD-I zoned 
areas within the "Central Area" of the city. The C.H.A.P.C. feel 
that a major development of this type should be subject to the 
normal development review process affecting all other sites within 
Chinatown. Therefore, the Comnittee has recommended that the site 
be rezoned back to HA-1, and that the Planning Department take 
immediate steps to initiate this. 

The Chairman of the C.H.A.P.C. has submitted a letter dated December 7, 
1976 addressed to the Mayor and Members of Council, which is attached 
as Appendix 'A' . 
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3. Building Form and Density 

The present HA-1 Zoning regulations affecting property surrounding 
this site mention no specific floor space ratio, but refer only to 
a maximum height of 4 storeys for new development. Higher buildings 
may be permitted subject to approval by the Development Permit Board, 
after consultation with the C.H.A.P.C. 

Presently, more detailed urban design guidelines are being prepared 
for the Chinatown HA-1 area. Proposed density and height limitations 
for the general area adjacent to this site, fronting on Keefer, 
indicate a maximum floor space ratio of 3.0 (as presently approved) 
and a maximum height of 6 storeys or 70 feet. This is similar to the 
height restrictions already approved by Council as part of the Down- 
town Plan, for the two blocks of Hastings Street between Carrall and 
Main, immediately north of the HA-1 area which are zoned D.D. (see 
Appendix 'B'). 

Therefore the proposed maximum height of this development of 96 feet 
exceeds the proposed height guidelines for the immediate surrounding 
area by approximately 35%. 

Brief Analysis 

Permitted/required 
CD-I HA-1 


Floor Area: Commercial 
Residential 
TOTAL: 

Floor Space Ratio 3.0 — 

Height 10 storeys 4 storeys 

or 100 feet 

4. Residential Use and Financing 

It should be emphasized that the C.H.A.P.C. and City Planning Department 
are not opposed to residential use on this site, and in fact are 
encouraging residential use within the area. However, there is 

concern regarding the type of residential use, and the particular 
financing arrangements proposed. The C.H.A.P.C. would encourage 
the provision of rental housing for low and middle income senior 
citizens, who are being presently displaced from the area because 
of enforcement of City By-laws and Chinatown commercial development. 
However, this project, as a condominium proposal, will not be 
affordable except by the very few well-off senior citizens (or 
their families). Normal mortgage financing for the purchase of 
these residential units is not available to people over 60 years of 
age. Therefore, senior citizens wishing to buy these units will 
require a considerable amount of cash, or their respective families 
would have to buy the units for them. It would appear that this is 
not a senior citizens project in the normal sense. It would not 
have the necessary controls to ensure that it continues to be 
operated as a Senior Citizens project as do projects financed under 
C.M.H.C. regulations. 


It is therefore considered that the use for condominiums as proposed 
by Development Permit Application #75054 does not meet the requirements 
nor intent of the CD-I By-law and cannot be approved. 


Proposed 

by previous by current 
DP #68694 DPA #75054 


6,500 sq. ft. 7,400 sq. ft. 

27,251 sq. ft. 28,529 sq. ft. 

33,751 so. ft. 35,929 sq. ft. 

2.77 2.95 

9 storeys 10 storeys 

84 feet 93 feet 


Cont'd 
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Clause #3 continued: 


5. RECOMMENDATION : The Director of Planning recommends the following: 

A. That Development Permit Application No. 75054 bo refused for 
the reason noted above. 

B. That the Director of Planning be instructed to make an application 
to rezone 115-121 Keefer Street from (CD-I) Comprehensive Develop- 
ment District to (HA-1) Historic Area District and refer the 
application direct to a Public Hearing following a report from the 
Vancouver City Planning Commission. 

The City Manager RECOMMENDS that Recommendation A of the Director 
of Planning be approved and that Recommendation B be received and 
referred to a Public Hearing. 


CONSIDERATION 


4 . Day Care; Laurel Street Land s, False Creek 

The False Creek Development Consultant and the Supervisor of Pro- 
perties reports as follows; 

Background 

City Council on December 14, 1976 received a brief from the False 
Creek Day Care Society and a report from the City Manager on the 
issue of an interim Day Care facility for False Creek. In consider- 
ing both the brief and the report. City Council passed the following 
resolui.ions; 

1. That the City negotiate a lease, based on three years with 
Daon for day care premises at Laurel and 6th Avenue, at a 
reasonable square footage rate; 

Further that the City Manager report back to the first regular 
Council Meeting in 1977 on the result of the negotiations. 

2. That the Supervisor of Properties be instructed not to approve 
termination of the existing lease with the Multicultural Socie- 
ty of B. C. 

3. That the City negotiate with the Provincial Government with 
respect to the Government assuming those operating costs in- 
curred by the False Creek Day Care Society that it normally 
ass\ames in the case of other day care centres. 

4. That the appropriate committee next year examine the question 

, of funding for Day Care Centres with the Provincial Government. 

Discussion ' 
————— I 

Items 2, 3 and 4 are being dealt vith by the appropriate City offi- 
cials with the Director of Social Planning expecting to report back 
in February on Item 3. 

With regard to Item No. 1, the Supervisor of Properties has conclu- 
ded the property rate negotiations which are summarized as follows; 

A. 1000 square feet of building ready for occupancy as a day care 

facility with required washrooms, kitchen sinks, carpets, etc. " 
to Health Department standards. \ 


Cont'd 
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Clause #4 continued : 

(Original rate on a 5 year lease $7.50 per sq. ft. per annum) 

(i) On a 5 year lease $7.25 per sq. ft. per annum 

(ii) On a 3 year lease $7.40 per sq. ft. per annvrni, 
with an option to renew for an additional 2 years 
at the same rate. 

B. 1000 square feet of building without required washrooms, kitchen 
sinks, carpets, etc. 

(i) On a 3 year lease $5.00 per sq. ft. per annum, 
with an option to renew for an additional 2 years 
at thj9 same rate. * 

Capital cost to bring to required day care facility standards 
as required by the Health Department: $5,000.00 

The 1300 square feet leased outside play area would be included in 
any of the above proposals at no additional cost. There will be an 
additional capital cost to the City for fencing and finishing this 
play area vJiich could be in the neighbourhood of $2,500. and will be the 
subject of a later report to City Covincil once the details have been 
designed and priced. 

During the discussions which the City held with Daon, it was learned 
that Daon will postpone building a portion of their commercial space 
if the day care is to proceedo The reduced commercial area will 
amount to 2,000 sq. ft. and this reduction was due to design and in- 
creased cost complications of including the day care facility. The 
Director of Finance advises that as a result of this reduction in 
building area, the City will lose $1,900.00 annually in potential ground 
rent, that will not be recovered. The Development Permit for this pro- 
perty has already been issued. 

If Council were to approve the terms for a three year lease from Daon 
under the second option, the City would be responsible for all the 
costs and obligations \inder this lease. The City would, in turn, neg- 
otiate a sub-lease with the appropriate day care society for the use 
of this space. It appears, however, from a pro forma analysis that the 
day care society will not generate sufficient revenues to pay for the 
lease costs. Accordingly, any rent would be nominal and the City woiild 
absorb most of the costs which are estimated to be as follows: 

Annual costs: Rent $5,000. 

Taxes 1,000. 
Heat and light 500. 

$6,500. 

Capital costs: Interior finishing $5,000. (firm price frcMti Daon) 

Playground 2.500. (estimate only, subject 

$7,500. to a further report) 

The source of funds for the capital costs of $7,500. and annual costs fcir 
1977 (September to December) o.' $2,000. would have to be the 1977 Revenue 
Budget with the subsequent annual costs being provided for from subsequent 
revenue budgets. 

Recommendations 

It is therefore recommended that: 

A. The last alternative be selected, that is the 3 year lease at $5.00 
per sq. ft. per anniam with option to renew for 2 years at the same 
rate, with Daon finishing to the required standard for em additional 
$5,000,, with the source of funds being the 1977 Revenue Budget. 

Cont'd . . . 
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Clause #4 continued : 

B. The Director of Legal Services and the Supervisor of Properties be 
instructed to draw up the necessary lease agreement. 

C. The Director of Social Planning be instructed to review the False 
Creek Day Care Society's 1977 day care operating budget in order t3 
determine the appropriate sub-lease rate, 

D. The Development Consultant report back to Council on the day care 
playground capital cost. 

The City Manager notes the Director of Finance's statement that 
in addition to the $6,500.00 annual costs, the City will lose 
$1,900.00 annually in potential grotind rent by the reduction in 
the commercial area and this should be considered part of the 
cost of the proposal and submits tie foregoing recommendations 
for Council's CONSIDERATION. 

The Manager's report of December 10th, 1976 with recommendations, 
is recirculated for the information of Council. 


RECOMMENDATION 


5 . Hardship Application - 2405 V'est 6th Avenue 

Mr. C. Bekiaris has requested to ajjpear as a delegation before 
Council with respect to a refused lardship Application. 


The Director of Permits and Licensss reports as follows: 

"On May 26, 1976, our Inspectioi Services reported that the 
above building contained one dW'slling unit in the basement, 
one dwelling unit on the main f Loor and one dwelling unit 
on the second floor. 

The records show that the building is a legal duplex and 
after notification the owner mace an application to the 
Hardship Committee in June of IS 76 to retain the illegal 
basement dwelling unit. 

The Hardship Committee after reviewing the application, 
RECOMMENDED that the applicatior be refused. The Committee 
noted that the applicant was married with two dependents, 
fully employed and even after the discontinuance of the 
illegal accommodation, would still receive a combined income 
of $1,514.00 per month. The owner was notified of this 
decision and requested to restore the use of the building to 
a two family dwelling. 

On September 9, 1976, the tenant of the illegal accommodation 
made an application for consideration under the Hardship 
Policy. On October 5, 1976, the application was considered 
by the Hardship Committee who RECOMMENDED that it be refused. 
The Committee noted that the applicant was single with no 
dependents, fully employed by the University of British 
Columbia with an income of $1,400 per month. The Committee 
further noted that neither age nor health are factors. 

It is therefore RECOMMENDED that the decision of the Hardship 
Committee be endorsed and the application be refused." 


The City Manager RECOMMENDS that the recommendation of the 
Director of Permits and Licf^nses be approved. 


The tenant at this address, Mr. M. DuMont, does not wish to appeal. 


DELEGATION THIS DAY: Mr. C. Bekiaris. 
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(FIRE - 1) 


FIRE AND TRAFFIC MATTERS 


RECOMMENDATION 


1. 


Continuation of "Task Force" to Upgrade 
Existing Hotels and Apartments 


The Fire Chief reports as follows : 

"City Council at its meeting of December 18, 1973 approved the 
establishment of a "Task Force" consisting of four (4) Fire Wardens - 
two (2) to be taken from existing staff and two (2) additional Fire 
Warden positions be approved with one (1) Clerk Typist I position 
established. 

At its meeting of December 3, 1974, Council approved the recommenda- 
tion of the Standing Committee of Council on Housing to establish 
two (2) additional Fire Warden positions for a period of at least 
one year in order to replace the two Fire Wardens who had been taken 
from normal district inspections to make up the original "Task Force". 
This was necessary in order to maintain a reasonable interval bet- 
ween regular fire inspections throughout the City. 

On March 27, 1975, Council approved the continuance of the "Task 
Force" through 1976 to be reviewed in December of 1976. 

Phases I and II of the upgrading program included residential hotels 
and apartments over three (3) storeys in height and more than 20 
rooms within the "Core Area " bounded by Burrard Street, Burrard In- 
let, Clark Drive and Broadway. This involved some 353 buildings 
which have now been upgraded with the exception of a few isolated 
cases which are in hand. 

Phase III of the upgrading program involves approximately 400 build- 
ings of a similar category to Phases I and II throughout the 
remainder of the City. 

Phase III of the program was approved by Council at its meeting of 
April 6, 1976. 

Implementation of Phase III was delayed by direction of Council in 
anticipation of Fire Bylaw amendments which have subsequently been 
passed by Council and new direction has been given for its enforce- 
ment, allowing for appeal procedures. 

The Fire Chief now requests that the "Task Force" be continued for 
this enforcement program to the end of 1978 at which time it is 
estimated that Phase III will be substantially completed. 

RECOMMENDATION - The Fire Chief recommends that the "Task Force" be 
continued to December 31, 1978 and that a further review be under- 
taken at that time. " 

The City Manager RECOMMENDS 

A. THAT the Fire Chief report on the status of the Phase III 
upgrading and the effects of the Fire By-law Appeal Board 
prior to July 31st, 1977, and 

B. THAT the "Task Force" be continued to that date. 


POR COyWGt ACT!0.y SEE 
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FINANCE MATTERS 

CONSIDERATION 

1, Appointment of External Auditors, 1977 

The Director of Finance reports as follows. 

"The matter of the appointment of external auditors of the City for the year 
1977, pursuant to the provisions of the Vancouver City Charter, is submitted 
for Council consideration. 

The City's present auditors, Thome Riddell and Co., by letter dated December 16, 
1976, applied for appointment as the City's auditors for the year 1977 and have 
submitted information in support of their application. The letter is attached 
to this report. 

The quoted fee of $61,000 represents an increase of 6.1% over the 1976 audit fee, 
and has been based upon their best estimates of the time and cost of the audit 
procedure intended to be carried out in 1977. The increase in the audit fee for 
1977 reflects only anticipated increases in salaries for their staff and overhead 
costs, and they state that such cost increases are fully allowable under the 
Anti-inflation guidelines of the Federal government, which are likely to be in 
effect at the time of their audit. 

If the City requests unforeseen work outside the audit program, then there may be 
some slight increase in fees. Typically, the City does sometimes require their 
services for reviewing various certificates required fDr Federal/Provincial programs. 

The appointment of the auditors should be in the following form: 

That the firm of be appointed 

auditors for the City of Vancouver for the year 1977 
at a fee of $ , in accordance with the terms 

as to scope and responsibility as set out in parts 
1 - 4 inclusive of the report re audit of City records, 
dated January 22, 1962, submitted by the Board of 
Administration and adopted by Council on January 23, 
1962." 

The City Manager submits the report of the Director of Finance for Council 
CONSIDERATION. 


2. Certificates of Occupancy as 

Required in Building By-law 4702 


The Director of Permits and Licenses reports as follows : 

"The National Building Code, which was included in Building 
By-law 4702, was adopted by City Council on May 29, 1973, 
and became effective September 1, 1973. 

Section 1.11.3 of Building By-law 4702 states: 

•Prior to the occupancy of any building or part thereof, 
after completion of construction of the building, or 
part thereof, every owner or occupier shall obtain from 
the Building Inspector an Occupancy Certificate in the 
form set out in Appendix "B", which Certificate may be 
witheld by the Building Inspector until the Building or 
part thereof c0mpi4.es with the requirements of this 
By-law. • 

The issuing of Certificates of Occupancy was not fully 
implemented when the new Building By-law first became 
effective because the Department was heavily involved in 
applying the many new requirements of the National Building 
Code, and in familiarizing and training the staff concerned. 


* 
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Clause #2 contirued: 


Certificates of Occupancy are presently being issued to those 
owners or occupiers who voluntarily apply for such certificate 
and occasionally for the occupancy of a building, when such 
building is still under construction. The experience presently 
being gained in issuing these certificates has been valuable 
in assessing the development of procedures required for the 
full use of enforcing a complete Certificate of Occupancy 
program as required in the Building By-law. 

The orientation and training with respect to the National 
Building Code and Building By-law has now sufficiently 
developed to the stage where I feel that we can fully implement 
the provisions of Section 1.11.3 of Building By-law 4702. 
Accordingly, I propose that a Certificate of Occupancy be 
required in the following circumstances; effective from 
approximately three months after the date of Council approval 
(this lead time being required for acquisition of staff and 
on forms design etc . ) . 

1. For any new building except one or two family dwellings. 

2. For any existing building or structure where alterations 
or additions are made except for one or two family 
dwellings . 

3. For any building or part thereof, except one and two 
family dwellings, in which a change of occupancy is to 
take place, resulting in the need for a Building Permit. 
(Iter 3 is essentially the same as Item 2) . 

4. For any existing building, on a voluntary request basis 
or for information of prospective purchasers (subject to 
approval of owner) . 


The requirement for a Certificate of Occupancy indluded in the 
National Building Code and adopted in the Building By-law is 
a safety feature that has been used successfully in many 
municipalities across Canada. It protects potential occupants 
of partially completed buildings from hazards such as open 
stairwells, lack of fire doors and many other safety features 
as well as assuring that the building is completed in accor- 
dance with the Building Permit. Thus the full application of 
the use of the Certificate of Occupancy will ensure a maximum 
of safety to the public at large, which at the present time is 
not fully available. 

A review of the Building Permits issued over the last three 
months has indicated that there will be approximately 100 
Certificates of Occupancy issued each month. Considerable 
co-ordination will be required with all Inspection disciplines 
including Health and Fire departments, involved in the 
construction and occupancy of a building. This function will 
also require considerable clerical assistance at approximately 
the Clerk III level, and such assistance is not presently 
available within our existing staff. The annual cost of a 
clerk for this work, subject to classification by the Personnel 
Department, is estimated at the mid-step of the Clerk III range 
as follows: 

Salary 1031 x 12 plus fringe benefits: $14,030 
Furniture is available within the department. 

The total costs of issuing Certificates of Occupancy will be fully 
recovered from Building Permit fees excepting for such Certific- 
ates issued to prospective purchasers and to those requesting a 
Certificate when no Building Permit has first been issued, and I 
suggest that a composite fee of $100.00 be charged in such cases. 


Cont'd . . . 
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Board of Administration, October 2, 1970 .... (BUILDING - 2) 
INFORMATION 

2. Use of 3443 Dunbar Street for a Restaurant - 
Development Permit Application No. 53289 

The Director of Planning reports as follows : 

"Mr. Barry Williams on August 28, 1970, filed Development Permit 
Application No. 53289 to 'add to, alter and use' an existing 
building at 3443 Dunbar Street for a Restaurant. 

The site which was formerly a Safeway retail store comprises the 
entire frontage (264 ft.) on the west side of Dunbar Street 
between West 18th and 19th Avenues. The site is zoned as a C-2 
Commercial District. 

Previous Development Permit Application 

There was a previous Development Permit Application No. 52439 as 
filed by Mr. Barry Williams on behalf of Climax Gardens Ltd. in 
June 1970 to 'alter, add to and use' the existing building for a 
'Restaurant and Beverage Rooms and Lounge.' 

In July 1970 this previous application was reported to City Council 
for information and consideration, when City Council resolved that: 

'The application be received and delegations be not 
heard on this matter at this time in view of the 
advice from the Liquor Control Board that there are 
no provisions under the Government Liquor Act to 
license this type of establishment nor has an ap- 
plication been received. ' 

The application was WITHDRAWN by Mr. B. Williams on August 26, 
1970, on filing of the new Development Permit Application No. 53289. 

Current Development Permit Application 

Details submitted with Development Permit Application No. 53289 
indicate that the use of the building etc. will be as follows: 

EXISTING BUILDING 

Main Floor: Restaurant; Dining Room; Kitchen; Storage area; 

Washroom facilities. 

Mezzanine Floor: Restaurant; Kitchen facilities; Mezzanine 

Restaurant; Washroom facilities. 

EXTERIOR BUILDING 

To be renovated using cedar siding, with 
coloured stucco etc. 

OPEN PORTIONS OF SITE 

Off-street parking facilities to be provided 
for 73 cars. 56 off-street parking spaces on 
the existing open portions of the site and a 
further 17 off-street parking spaces within a 
new second storey parking garage structure 
located at the south west corner of the site. 

A canopy will connect the new off-street park- 
ing structure to the existing building. There 
will also be canopy from the existing building 
extending over the off-street parking area 
entrance from West 18th Avenue. 


cont ' d 
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RECOMMENDED : 

A. That authorization be granted for the full enforcement of 
issuing Certificates of Occupancy as required by Building 
By-law 4702. 

B. That an additional employee at approximately the Clerk III 
level be authorized, and the Personnel Department be 
authorized to classify the position. 

C. That, subject to the classification of the position by the 
Personnel Department, funds totalling $11,695 (10 months in 
19 77) be provided by including such funds in our 1977 
operating budget with approval to use the funds needed 
prior to budget approval. 

D. That a composite fee of $100.00 be charged to prospective 
purchasers for each Certificate of Occupancy on a premises 
and that the Director of Legal Services be authorized to 
prepaj^e the necessary amendment to the Building By-law." 


Since implementation of the foregoing represents an increase in 

the present level of service, the City Manager submits the foregoing 

recommendations for Council's CONSIDERATION. 


RECOMMENDATION 


3 . L977 Par i ^ Board Capital Request 


The following report has been received from the Director of Finance. 

"The Park Board, by letter dated December 17, 1976 to the Mayor and Members of 
Council, detailed their 1977 Capital requests, with the source of funds to be 
the 1977 Supplementary Capital Budget. The 1977 Supplementary Capital Budget 
will, of course, not be considered by Council in full detail for several months 
and it would therefore be difficult for Council to consider the Parks Board 
request until that time. 

The total Parks Board request is for $2,950,000 broken down into protective park 
purchase - $450,000, park development and redevelopment - $1,125,000, facility 
renovations - $1,375,000. Park Board has listed the specific items under each 
category in priority order, which will assist Council in its consideration of the 
request when dealing with the 1977 Supplementary Capital Budget. 

The Park Board has requested advance approval of two items, being the Percy Norman 
Pool second stage renovations for $150,000 and Kitsilano Community Centre improve- 
ments to permit commencement of overall centre renovation in conjunction with 
Provincial Community Recreation Facilities grant funds, Kitsilano and NIP 
assistance, and Kitsilano Community Association funding participation, in the 
amount of $105,000. These two items are priority one and two under Facility 
Renovations. 

In view of the fact that Council will undoubtedly approve as much funding as 
possible for the Park Board given the overall constraints and priorities of the 
1977 Supplementary Capital Budget, I would recommend that Council 

A. approve the $255,000 advance authority sought for the Percy Norman 
Pool and the Kitsilano Community Centre improvements in advance of Council 
dealing with the 1977 Supplementary Capital Budget, and 

B. consider the balance of the Park Board requests when dealing with the 
entire 1977 Supplementary Capital Budget." 


The City Manager RECOMMENDS that the recommendations" o f the 
Director of Finance be approved. 


Co it'd 
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4 . Purchase of Computer Card Punch 

The Director of Finance and the Manager of Computer Services report as follows. 

"In November 1973, City Council approved the purchase of a Honeywell 6040 
computer system specifically capable of handling the data processing requirements 
of the twice annual property tax billing system and our other existing data 
processing work, as well as providing the basis for computer expansion as the 
City's data processing needs developed in the future. The financing of this 
purchase was through a seven year deferred computer purchase agreement between 
the City and Honeywell Information Systems. 

A card punch, one of the operating units of a computer system, was not made part 
of the original computer purchase package, as we felt it would possibly have a 
limited useful life in terms of the City's future computer-related business 
systems. In order to accommodate our interim needs, however, the City acquired 
a card punch from Honeywell Information Systems through a short-term equipment 
lease agreement. This lease agreement contains a purchase option clause which, 
if exercised, allows a credit to a maximum of 60% of the first 24 months 
accumulated rentals to be applied against the purchase price of the card punch. 

In this regard, the card punch is essential to our current computer operations, 
and we believe that it will be required in our future operations as well. 
Accordingly, we have assessed the financial impact of exercising this purchase 
option, as follows: 

Present value of the card punch lease costs 

($571 per month discounted at 8%) over the 

remaining 52 months of our deferred computer 

purchase agreement. This amount represents 

the City's cost of leasing in today's dollars. $25,022 

Total cost to purchase the card punch inclusive 

of our 24 months' rental credit. $10,404 

Net savings to City through purchase $14,618 


We therefore RECOMMEND that the City purchase the card punch it presently 
leases from Honeywell Information Systems, at a cost of $10,404, and the funds 
for this purchase be approved in advance of the 1977 Revenue Budget." 

The City Manager RECOMMENDS that the recommendation of the 
Director of Finance and the Manager of Computer Services be 
approved . 


5 . Management of the Dunlevy Alexander and 
517 Hamilton Residences 


The following report has been received from the Director of Finance and the 
Director of Social Planning. 

"Council has not yet dealt with the question of who is to manage the Dunlevy 
Alexander residence and the 517 Hamilton residence. There is currently a need to 
plan the staffing, establish operating budgets, determine furniture and equipment 
needs, etc. 

It is our joint recommendation that the Properties Division manage both of these 
residences. Social Planning would be consulted when it comes to choosing the 
specific building managers. Properties must also consult with CMHC on the 
operational budget for the Dunlevy Alexander residence. 

We RECOMMEND 

that the management of the Dunlevy Alexander and 517 Hamilton residences be the 
responsibility of the Properties Division of the Finance Department." 

The City Manager RECOMMENDS that the recommendation of the 
Director of Finance and the Director of Social Planning be 
approved . 

FOR COUNCIL ACTiOrJ SEE PA6E(S) iL — 
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PERSONNEL MATTERS 


RECOMMENDATION 

1. Conmiittee Appointment, National Building Code of Canada 

The Director of Permits and Licenses reports as follows: 

"Correspondence has been received from the National Research 
Council of Canada, Associate Committee of the National Buildinc 
Code, inviting Mr. W. Quinn, Plumbing and Gas Inspection Branch 
Supervisor, to serve as a member of the Standing Committee on 
plumbing services from January 1, 1977 to August 31, 1978. 

The Director of Permits and Licenses considers Mr. Quinn will 
be able to contribute considerably to the Committee's input 
into the National Building Code and will as well derive much 
benefit for the City of Vancouver from the interchange of 
knowlege and awareness of the latest technology in the Plumbing 
field. Normally there will be two meetings per year, all costs 
of whic:h are borne by the National Research Council of Canada, 
with the exception of the absence with pay of the attending 
member . 

The Director of Permits and Licenses RECOMMENDS that the 
Plumbing and Gas Inspection Branch Supervisor be authorized 
to attend as a member on the Standing Committee on Plumbing 
Services of the National Building Code for the term January 
1, 1977 to August 31, 1978." 

The City Manager RECOMMENDS that the recommendation of the Di "ector 
of Permits and Licenses be approved. 


2. Public Health Inspectors 

Ihe Administrative Analyst reports as follows: 

"A report has been received frcm the ffedical Health Officer requesting additional 
staff to enforce the Noise By-law and to upgrade the Housing Enforcement 
Prograitme. A separate request has been received for funds to initiate staff train- 
ing and to procure equipment related to the enforceannent of the Noise By-law. 

Since a considerable expenditure of funds could be involved when inplementing the 
foregoing requests, it is proposed that the Administrative Analyst condvjct an in- 
depth review of the Public Health Inspection function early in 1977; such review 
to include organization, workload, prtxredures and equiprvent needs. In order to 
alleviate the additional workload in the interim, it is further proposed that a 
tenpDrary Public Health Inspector I be added to staff until June 1, 1977. Hie cost 
of the additional position for this period will be approximately $5,800 including 
fringe benefits at 1976 rates." 

The City Manager RECCavMENDS that a temporary position of Public Health Inspector I 
be authorized until June 1, 1977, and that teirporary f voiding in the aitount of 
$5,800 be ajproved in advance of the 1977 budget. 


Cont'd. 
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3. Personnel Regulation No. 14 - Medical Services Plan 


The Director of Personnel Services reports as follows: 

"Personnel Regulation No. 140 is now titled 'Medical Coverage" and has become 
badly out-dated due mainly to the change from M.S. A. coverage to the Medical 
Services Plan of B.C. in 1974, The Regulation has now been revised to reflect 
this change, to describe more accurately our current procedures, and to 
eliminate sections which now appear in Collective Agreements. Also it has 
been retitled 'Medical Services Plan'. 

I RECOMMEND that Council approve Personnel Regulation No. 140 as revised and 
retitled. " 


The City Manager RECOMMENDS that the above recommendation of the Director of 
Personnel Services be approved. 


FOR COU?^C(l ACTION SEE PAQE{S] (1 
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MANAGER'S REPORT, JANUARY 7, 1977 (PROPERTIES - 1) 


PROPERTY MATTERS 


RECOMMENDATION 

1. Sale of City-Owned Lot situated on N/E Corner 37th Avenue 
& Sherbrooke Street 


The Supervisor of Properties reports as follows: 

"On May 27, 1975, Council authorized the Supervisor of 
Properties to negotiate the sale to the abutting owners 
of surplus portions of City-owned lands on the north 
side of 37th Avenue between Inverness and Fraser Streets 
not required for road purposes. In each instance of 
previous sales of these strips, the portion of the lot 
required for street purposes has been dedicated for 
highway and the difference between the purchase price 
of the portion being sold and the 1971 estimated market 
value of the lot has been charged to the City Engineer ' s 
account . 

An offer to purchase the 16 foot surplus portion of 
Lot 18, Block 18, District Lots 668-670, Plan 1369 Amd. 
has been received from the owner of abutting Lot 17 . 
Negotiations have now been completed and the prospective 
purchaser has agreed to payment of $6000.00, inclusive 
of costs of survey and registration fees, which the 
Supervisor of Properties considers fair and equitable. 
Under the established procedure the widening strip will 
be dedicated for highway purposes and the amount of 
$5000.00 be charged against the Engineering Streets 
1977 budget. 

It is recommended that the northerly 16 feet of Lot 18 
except east 2 feet established. Block 18, District Lots 
668-670, Plan 1369 Amd. be sold to the owner of Lot 17 
on the following conditions : 

(a) Sale price to be $6000.00 

(b) Consolidation of the 16 foot strip with Lot 17, 
Block 18, District Lots 668-670 to form one parcel. 
The City to prepare the deed, subdivision plan and 
pay the registration fee; all other documentation 
and fees required to complete the transaction to 
be the responsibility of the purchaser. 

It is further reconunended that: 

The balance of Lot 18 be dedicated for street purposes 
and the balance of the market value of the lot based on 
the 1971 value of $11 , 000 . 00, being $5,000. 00,be charged 
to the Engineering Streets 1977 budget." 


The City Manager RECOMMENDS that the foregoing recommendatiors 
of the Supervisor of Properties be approved. 


Cont ' d 


MANAGER'S REPORT, JANUARY 1 , 1911 (PROPERTIES - 2) 


2. Purchase of Property Known as 3918 Alice Street 

The Supervisor of Properties reports as follows: 

"On November 26, 1974, Council approved the purchase of 
Lots 1 & 2 of Lots 9 to 13 except east 7' established. 
Block 16, District Lot 352, Plan 1344, located on Alice 
Street south of 22nd Avenue, for the sxain of 
$71,500. This purchase was recommended by the Cedar 
Cottage Neighbourhood Improvement Programme Advisory 
Committee because the property was being used as a 
truck servicing business which use was non-conforming. 
It was proposed that once the non-conf oriring use was 
eliminated both Lots 1 and 2 would then be sold for 
residential purposes. Lot 1 has since been sold for 
$35,255.00 and has been developed with a new residential 
dwelling. Lot 2 is improved with a 1 1/2 storey frame 
dwelling erected in 1911. The dwelling contains five 
rooms on the main floor plus two unfinished rooms on 
the second floor and a full basement. An offer to 
purchase Lot 2, known as 3918 Alice Street, for the sum 
of $40,500^00 has been received by the Supervisor of 
Properties and is considered to be reasonable. 

It is therefore recommended that the following offer to 
purchase Lot 2 of Lots 9 to 13 except east 7' established 
Block 16, District Lot 352, Plan 1344, be accepted and 
approved under the terms and conditions set down by 
Council . 

Purchase 

Name Price Terms Conditions 


Mr. & Mrs. Subject to existing 

W. G. Peterson $40,500.00 Cash tenancy." 

The City Manager RECOMMENDS that the foregoing recommendation 
of tie Supervisor of Properties be approved. 


3. Rental Review - 1420 Howe Street 


The Supervisor of Properties reports as follows : 

"Council on June 11, 1974, approved the lease of Lots 4-6, 
Block 122, District Lot 541, known as 1420 Howe Street, 
for five years. The rental is subject to review as of 
January 1, 1977. 

"he land and building are divided into two sections - 
1-he front portion to William A. Sutch (now assigned to 
Walter Zell) for $375.00 per month plus a portion of 
taxes, and the rear portion to Jarvis Electric for 
300. 00 per month plus a portion of taxes. 

/.fter negotiations the lessees have agreed to the 
following rentals : 

Walter Zell -$470.00 per month plus 54% of taxes 

as if levied 

Jarvis Electric Ltd. -$380. 00 per month plus 46% of taxes 

as if levied 


Cont'd 
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MANAGER'S RJSPORT , JANUARY 1, 1977 (PROPERTIES - 3) 

Clause No. 3 Continued 


The Supervisor of Properties is of the opinion that the 
suggested new rents represent market rental value. 

It is recommended that the rents for the period January 1, 
1977 to June 30, 1979 be set at the rates indicated." 

The City Manager RECOMMENDS that the foregoing recommendation 
of the Supervisor of Properties be approved. 


4. Harbour Park: Lease and Right of First Refusal 
to Ardiem Industrial Corp. 


The Director of Legal Services reports as follows: 

"On October 19, 1976 Council gave final approval of a sub- 
lease to Ardiem Industrial Corporation of a portion of 
Harbour Park property leased by Harbour Park Developments 
Ltd. from the National Harbours Board. At the same time 
final approval was given to a right of first refusal agree- 
ment with Ardiem Industrial Corporation concerning the 
construction and/or administration of any marina which 
might be installed on the site. Ardiem Industrial Corpo- 
ration has now requested that the arrangements go forward 
on the basis that the City and Harbour Park Developments 
Ltd. contract with Harbour Ferries Ltd. rather than Ardiem 
Industrial Corporation. Harbour Ferries Ltd. is a wholly 
owned sxabsidiary of Ardiem Industrial Corporation and so 
the City is in effect dealing with the same personalities. 
Such an arrangement simply has certain internal advantages 
for Ardiem. 

The Director of Legal Services recommends that the sub-lease 
to and right of first refusal agreement with Ardiem Industrial 
Corporation which was approved October 19, 1976 now be concluded 
as approved save and except that the City and Harbour Park 
Developments Ltd. contract with Harbour Ferries Ltd. rather 
than Ardiem Industrial Corporation. " 


The City Manager RECOMMENDS that the foregoing recommendation of the 
Director of Legal Services be approved. 


FOR COU;iCIL ACTION SEE PAGE(S) ...l2 . 


CITY OF VANCOUVER 

REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, January 18, 1977, in the Council Chamber, 
commencing at 2:00 p.m. 

PRESENT ; Mayor Volrich 

Aldermen Bellamy, Brown, Ford, Gerard, 
Gibson, Harcourt, Kennedy, 
Marzari, Puil and Rankin. 

CLERK TO THE COUNCIL; D.H. Little 


PRAYER 

The proceedings in the Council Chamber were opened with 
prayer . 

'IN CAMERA' MEETING 

The Council was advised that there were matters to be 
considered 'In Camera' later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Ford 
SECONDED by Aid. Marzari 

THAT the Minutes of the Regular Council Meeting of January 
11, 1977, with the exception of the 'In Camera' portion, be~ 
adopted . 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Marzari 
SECONDED by Aid. Rankin 

THAT this Council resolve itself into Committee of the 
Whole, Mayor Volrich in the chair. 

- CARRIED UNANIMOUSLY 

MANAGER'S REPORT AND DELEGATIONS 

Building and Planning Matters 
(January 14, 1977) 

Hardship Application - 
8054 Chester Street. 
(Clause 1) 

Mrs. Rajinder Khaira appeared before Council to appeal the 
decision of the Hardship Committee and the recommendation of the 
City Manager that her application to retain an illegal dwelling 
at 8054 Chester Street be refused. Mrs. Khaira read a brief 
to Council, in which she requested permission to retain the basement 
suite for approximately two years, at which time the family's 
finances would be more stable. 


Cont ' d . 


Regular Council, January 18, 1977. ..... 

CITY MANAGER'S REPORT AND DELEGATIONS (Cont'd) 

Hardship Application - 
8054 Chester Street (Cont'd) 

MOVED by Aid. Brown 

THAT the recommendation of the City Manager, contained in 
this clause, be approved. 

- LOST 

(Aid. Bellamy, Harcourt, Kennedy, Marzari, Puil, 
Rankin and the Mayor opposed) 

MOVED by Aid . Rankin 

THAT permission be granted to Mrs Rajinder Khaira to retain 
the illegal basement dwelling unit at 8054 Chester Street for 
one year . 

- CARRIED 

(Aid. Brown and Gerard opposed) 


COMMUNICATIONS OR PETITIONS 

1. Demolition of the Cargo Sheds 
on the Gastown piers. 


Council noted a letter from Mr. Jim Land requesting to 
appear as a delegation this day on the matter of demolition of 
the Cargo Sheds on the Gastown Piers. It was agreed to defer 
consideration of the Mayor's memo on this matter to later this 
day to give Mr. Land an opportunity to address Council. 

2 . Kitsilano Tidal Pool Replacement 

In a letter dated January 12, 1977, the Superintendent of 
Parks and Recreation requested an opportunity be provided 
for Park Board representatives to present to Council, on Tuesday, 
January 25, 1977, the various options for the Kitsilano Tidal 
Pool Replacement that have resulted from preliminary architect- 
ural work commissioned by the Park Board, in line with the under- 
taking given by the Chairman of the Park Board to City Council 
on September 28, 1976. 

MOVED by Aid . Harcourt 

THAT the request of the Park Board to appear before Council 
on January 25, 1977, be granted. 

- CARRIED UNANIMOUSLY 

3 . Proposed Demolition of 
3225 Point Grey Road. 

Mr. M.J. Burgess, in a letter dated January 10, 1977, 
requested to appear before Council on the Park Board's intention 
to demolish 3225 Point Grey Road. 

MOVED by Aid . Kennedy 

THAT the request of Mr. M.J. Burgess to appear as a delegation, 
be granted . 

- CARRIED UNANIMOUSLY 

The Mayor requested that, when the matter of the demolition 
of 3225 Point Grey Road is before Council, the Director of 
Legal Services report on the status of the legal proceedings 
regarding Seagate Manor . 


OO'i? 
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Regular Council, January 18, 1977. 

COMMUNICATIONS OR PETITIONS 


(Cont 'd) 


OO'iS 

3 . 


4 . Salaries of Members of Council 

In a memorandum, dated January 17, 1977, on salaries of 
Members of Council, the Mayor submitted the following recommendations 
for consideration: 

'For 1977 I recommend a 6% increase in the salaries of 
the Aldermen and the Mayor, which is the lower level 
of the AIB Guidelines. 

I also recommend that the extra stipend for acting as 
Deputy Mayor be discontinued because I believe that 
members of Council should be prepared to attend to 
certain social and ceremonial duties as a part of their 
general duties.' 

The Mayor withdrew his recommendation re discontinuing 
the extra stipend for acting as Deputy Mayor. 

MOVED by Aid. Gibson 

THAT consideration of the Mayor's memorandum on salaries 
of Members of Council be deferred for one month. 

- CARRIED 

(Aid. Kennedy opposed) 


5. The P.N.E. and the Rental Agreement 
Between the City, the P.N.E. and the 
Provincial Government. 


Submitted for the information of Council was a memorandum 
from the Mayor, dated January 17, 1977, giving background to 
the rental agreement between the City, the P.N.E. and the 
Provincial Government, and the present status re the city's 
request for payment of rent owing. 

In his memorandum the Mayor indicated he would report 
further following the P.N.E. Directors' meeting on January 26, 1977. 

MOVED by Aid. Harcourt 

THAT the Mayor's memorandum re the P.N.E. Rental Agreement, 
be received for information . 

- CARRIED UNANIMOUSLY 
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Board of Administration, October 2, 1970 .... (BUILDING - 3) 

Clause 2 continued 

The use of the site for a restaurant with ancillary off-street 
parking is an 'outright use' in this C-2 Commercial District. How- 
ever as there will be structural additions and alterations to the 
existing development with the existing building non-conforming as 
to regulations - having a 6 ft. rear yard rather than the required 
10 ft. - the approval of the Technical Planning Board was first 
required. 

The Technical Planning Board, with advice from the Design Panel as 
to design, have approved the proposed development subject to certain 
conditions. The development permit can be issued when certain re- 
quired detailed information has been first satisfactorily received. 

The Technical Planning Board when dealing with the application 
requested that as Council had previously considered the earlier 
Development Permit Application #53289 regarding the possible use 
of this site, then the approval of this current Development Permit 
Application #53289 be reported to City Council for information." 

Your Board submits the foregoing report for the INFORMATION of City 
Council . 

RECOMMENDATION 

3. Redevelopment Project No. 1: 
Area A-1 Disposal of Lots - 
(S.E. Corner Hastings Street 
and Campbell Avenue) 

The Director of Planning submits the following report which was endorsed 
by the Technical Planning Board on September 25, 1970: 

"A. BACKGROUND 

Lots 1 to 6 , Block 120, D.L. 181 are owned by the redevelopment 
partnership of the City and the Provincial and Federal Governments. 
Lots 1 to 3 are leased to the B.C. Housing Management Commission, 
Lots 1 and 2 being used for parking and Lot 3, which is occupied 
by a one-storey with basement concrete block structure, being used 
for the Commission's Office. Lots 1 to 3 were acquired by the 
partnership in Redevelopment Project No. 1 to avoid severance of 
an industrial operation whose property further to the east was 
acquired. Lot 4, then occupied by a sub-standard house, was 
acquired at the same time and the house demolished. In February 
1966, the partnership acquired Lots 5 and 6 which had been occupied 
by a warehouse-type structure, following destruction of the building 
by fire. Lots 4, 5 and 6 are now vacant. The partnership therefore, 
now owns property having 150' of frontage on Hastings Street with 
a depth of 122' to the lane to the south (18,300 sq. ft.). The 
B.C. Housing Management Commission intends to vacate Lots 1 to 3 
after finding suitable alternative accommodation. 

Detailed plans for the redevelopment of the whole of Area A-1 from 
Hastings to Union Streets between Campbell Avenue and the Great 
Northern Railway to the east were set out in the Technical Plan- 
ning Board's report of July 15th, 1963, and subsequently approved 
by the City and the Federal and Provincial Governments. This 
report included the recommendation that all of the lands bounded 
by Hastings and Union Streets, Campbell and Raymur Avenues in- 
cluding the above-mentioned Lots 1 to 6 be rezoned to (CD-I) 
Comprehensive Development District. However, Lots 1 to 6 were 
excluded from the rezoning and remain zoned (M-1) Industrial 
(Light). The remainder of these lands, excepting two privately 
owned lots facing Campbell Avenue and occupied by a church and a 
hall, were rezoned to (CD-I) Comprehensive Development District 
and developed with public housing. 


cont ' d 


Regular Council, January 18, 1977. 

CITY MANAGER'S AND OTHER REPORTS 

A. MANAGER'S GENERAL REPORT 
JANUARY 14, 1977 


Works & Utility Matters 
(January 14, 1977) 

The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Relocation of City Sewer on Private Property 
North of Balfour and West of Hudson 

CI. 2: Reductions and Cancellation of Certain 
Local Improvement Projects 

CI. 3: Additional Local Initiative Projects 


Clauses 1, 2 and 3. 

MOVED by Aid. Kennedy 

THAT the recommendations of the City Manager, contained in 
clauses 1, 2 and 3 of this report, be approved. 

- CARRIED UNANIMOUSLY 


Building & Planning Matters 
(January 14, 1977) 


The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Hardship Application - 8054 Chester Street 
CI. 2: Sale of Land - The Italian Folk Society 
of B.C. 

CI. 3: D.P.A. - 601 West Cordova - Ferry Terminal 
on Burrard Inlet 


Hardship Application 
8054 Chester Street 
(Clause 1) 

For Council action on this clause, see pages 1 & 2. 


Sale of Land - The Italian 
Folk Society of B.C. 
(clause 2) 

MOVED by Aid. Harcourt 

THAT the recommendation of the 
this clause, be approved. 


City Manager, contained in 

- CARRIED UNANIMOUSLY 


Regular Council, January 18, 1977 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Building and Planning Matters 
(January 14, 1977) (Cont'd) 

Development Permit Application 
#75028 - 601 West Cordova - 
Ferry Terminal on Burrard inlet. 
(Clause 3) 

MOVED by Aid . Kennedy 

THAT Council write to the Minister of Municipal Affairs 
and the Bureau of Transit expressing serious concern with the 
design of the ferry terminal, with particular reference to the 
escalator building, and request that the Bureau of Transit meet 
with the Director of Planning to review the design. In addition 
the provincial Government be requested to give assurance that all 
future developments within Vancouver will comply with the City's 
regular development procedures; 

FURTHER THAT this clause in the City Manager's report be 
received for information. 

- CARRIED UNANIMOUSLY 


Finance Matters 
(January 14, 1977 ) 

The Council considered this report which contains six 
clauses identified as follows: 

Cl. 1: Purchase of Computer Disk Storage Units 
Cl. 2: Cordova Lodge Trust Bank Account 
Cl. 3: Tender - Uniforms and Raincoats - Policemen 
and Firemen 

Cl. 4: Property Taxes - False Creek Development 
Cl. 5: Park Board Staffing (1 Building Service 

Worker I Position - Stanley Park) 
Cl. 6: Investment Matters (Various Funds), 

November, 197 6 

Clauses 1, 2 and 3 . 

MOVED by Aid . Harcourt 

THAT the recommendations of the City Manager, contained in 
clauses 1, 2 and 3 of this report, be approved. 

- CARRIED UNANIMOUSLY 

Property Taxes - 
False Creek Development 
(Clause 4) 

in response to a question on what is meant by 'substantial 
occupancy ', the False Creek Project Manager indicated this meant 
75% of the units being occupied. 

MOVED by Aid. Rankin 

THAT the recommendation of the City Manager, contained in 
this clause, be approved, after clarification of the meaning of 
'substantial occupancy' to be 75% of the units being occupied. 

- CARRIED UNANIMOUSLY 

Clauses 5 and 6 . 

MOVED by Aid. Puil 

THAT the recommendations of the City Manager, contained in 
clauses 5 and 6 of this report, be approved. 

- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 


Property Matters 
(January 14, 1977) 

The Council considered this report which contains six 
clauses identified as follows: 


CI, 

1: 

CI, 

2: 

CI, 

3: 

CI, 

4: 


l5: 

CI, 

6: 


Burrard Street Widening, 1800-1804 West 4th 

Avenue, 2003-2005 Burrard Street 

Burrard Street Widening, 1807 Burrard Street 

Burrard Street Widening, 2130 Burrard Street 

Rental Review - Hodson Manor, 1254 West 7th Avenue 

Renewal of Agreement - Encroachment - 

W/S Main, Powell to Alexander, 

Renewal of Lease - Seven Foot Widening Strip 

dedicated for Cornwall Avenue 


Prior to consideration of this report, the City Engineer 
reviewed for information, future plans for widening and re- 
surfacing of Burrard Street, to be undertaken this Spring, 

Burrard Street Widening, 
1800-1804 West 4th Avenue, 
2003-2005 Burrard Street 
(Clause 1) 

MOVED by Aid, Puil 

THAT the recommendation of the City Manager, contained in 
this clause of the report, be approved, 

- CARRIED UNANIMOUSLY 


Burrard Street Widening, 
1807 Burrard Street 
(Clause 2) 


MOVED by Aid, Rankin 

THAT the recommendation of the City Manager, contained in 
this clause of the report, be approved, 

- CARRIED UNANIMOUSLY 


Burrard Street Widening, 
213 Burrard Street 
(Clause 3) 


MOVED by Aid, Brown 

THAT the recommendation of the city Manager, contained in 
this clause of the report, be approved, 

- CARRIED UNANIMOUSLY 

Clauses 4, 5 and 6 . 

MOVED by Aid, Gerard 

THAT the recommendations of the City Manager, contained in 
clauses 4, 5 and 6 of this report, be approved. 


- CARRIED UNANIMOUSLY 


Regular Council, January 18, 1977. .... 

CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

B. Tender No. 57-76-20 - 

Supply and Delivery of Valves. 

In considering this report, it was agreed the City 
express to the Provincial Government its concern over the levy 
of 7% sales tax on City purchases of needed materials. 



MOVED by Aid. Bellamy 

THAT the recommendation of the City Manager, contained in 
this report, be approved. 

- CARRIED UNANIMOUSLY 


COMMUNICATION AND DELEGATION 

1. Demolition of the Cargo Sheds 
on the Gastown Piers. 


Council, on January 11, 1977 requested the Mayor to pursue 
with the Port Manager, the matter of demolition of the cargo sheds 
on the Gastown Piers. In a memo dated January 13, 1977, the 
Mayor reported on his meeting with representatives of the National 
Harbours Board on Wednesday, January 12, 1977. The Mayor also 
reviewed the history of the redevelopment of the piers and 
demolition of the cargo sheds, the current situation and concluded 
as follows: 

'It was difficult to judge whether the buildings being 
demolished are in sound structural condition. It 
appeared clear that a great deal of money - likely in 
the order of hundreds of thousands of dollars - would 
have to be spent just to upgrade the remaining 
structures for useful purposes. The National Harbours 
Board's plans for these piers are not yet determined. 
Before they proceed beyond the stage of engaging 
consultants to recommend possible future developments, 
the National Harbours Board want first to discuss the 
matter with the City. (This corresponds with the 
sentiments expressed by Council Resolution "THAT the 
Standing Committee on Planning and Development, 
expanded to include all members of Council, invite the 
appropriate officials from the National Harbours Board, 
the Federal Government and the City's Planning Department 
to present an up-to-cfate position in respect of develop- 
ment proposals for the waterfront".) 

The Port Manager reiterated to me the view of the National 

Harbours Board that this site could be ideal for a 

combined marina, fishermen's wharf and/or farmers market, etc' 

As previously agreed, Mr. Jim Land addressed Council and 
questioned why the National Harbours Board was demolishing the 
cargo sheds on the Gastown Piers, as these buildings are of sound 
construction and could be used for a variety of purposes. 


Cont 'd 
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COMMUNICATION AND DELEGATION (Cont'd) 

Demolition of the Cargo Sheds 
on the Gas town Piers. (cont'd) 

MOVED by Aid. Marzari 

THAT the matter of interim use of a portion of the existing 
sheds on the Gastown Piers for a suitable facility such as a 
farmers' market, be referred to the Director of Planning to 
discuss with the National Harbours Board and report back. 

- LOST 

(Aid. Bellamy, Brown, Gerard, Gibson, Harcourt, 
Kennedy and the Mayor opposed) 

MOVED by Aid. Rankin 

THAT the appropriate City department discuss with the 
National Harbours Board the possibility of storing for future 
use suitable material salvaged from the demolitions which the 
Board has directed on the Waterfront. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt 

THAT the communication from the Mayor be received. 

- CARRIED UNANIMOUSLY 

RISE FROM COMMITTEE OF THE WHOLE 

MOVED by Aid. Rankin 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

ADOPT REPORT OF COMMITTEE OF THE WHOLE 

MOVED by Aid. Rankin 
SECONDED by Aid. Puil 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 

BY-LAWS 

1. BY-LAW TO AUTHORIZE THE BORROWING OF 

CERTAIN SUMS OF MONEY FROIl JANUARY 18, 
1977, TO JANUARY 17, 1973, PENDING THE 
COLLECTION OF REAL PROPERTY TAXES 

MOVED by Aid. Marzari, 
SECONDED by Aid. Brown, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Marzari, 
SECONDED by Aid. Brown, 

THAT the By-law be given second and third readings and the 

Mayor and City Clerk be authorized to sign and seal the By-law. 


- CARRIED UNANIMOUSLY 
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MOTIONS 

A. Closing, Stopping Up and 

Conveyancing to Abutting Owner 
(Lane South of 10th Avenue, 
West of Ash) 


MOVED by Aid. Bellamy, 
SECONDED by Aid. Brown, 
THAT WHEREAS 

(1) The City of Vancouver is the owner of all the streets 
and lanes lying within the limits of the City of 
Vancouver; 

(2) The applicant wishes to acquire portion of the lane 
south of Lots 6, 7 and 8, Block 379, District Lot 
526, Plan 991 and all the lane dedicated by Plan 13994 
for hospital purposes; 

THEREFORE BE IT RESOLVED THAT all that portion of lane 
dedicated by the deposit of Plan 991 lying between the production 
southerly of the easterly limit of Lot 8, and the production 
southerly of the westerly limit of Lot 6 (Plan 991) and the lane 
dedicated by the deposit of Plan 13994 all of Block 379, District 
Lot 526 the same as shown outlined red and green respectively on 
plan prepared by G. Girardin, B.C.L.S., dated November 9, 1976, 
and marginally numbered LE 4454, a print of which is hereunto 
annexed be closed, stopped up and conveyed to the abutting owner; 
and 

FURTHER BE IT RESOLVED THAT the lanes so closed be subdivided 
with abutting lands. 

- CARRIED UNANIMOUSLY 


ENQUIRIES AND OTHER MATTERS 


Wiring of the Council Chamber 
Alderman Rankin 


enquired about the wiring and 
microphones which are placed 
within the Council Chamber by 
the media and asked if 
consideration could be given to 
a more efficient arrangement. 
The Mayor advised that he has 
requested the City Clerk to 
discuss this matter with the 
appropriate City Departments . 
The city Clerk stated a report 
is being prepared. 


Christ Church Cathedral 

Alderman Puil asked for a report on the status 

of transfer of development rights 
from Christ Church Cathedral to 
the adjacent development. The 
Mayor directed that the City 
Manager report on this matter to 
the next meeting of Council. 


« The Council recessed at 3:30 p.m. for an 

^' 'In Camera' meeting in the Mayor's Office 


I 


The foregoing are Minutes of the Regular Council Meeting 
of January 18, 1911 , adopted o;D, January 25, 1977. 




Manager's Iteport, January 14, 1977 (WORKS - 1) 


TORKS & UTILITY MATTERS 
CITY EMGD-IEEP'S REPORT 

RECOMMEJIDATIONS : 

1. Relocation of City Sewer on Private Property North of Balfour Avenue and 
West of Hudson Street 

The City Engineer reports as follows: 

"There is a City sewer which runs through private property north of Balfour 
Avenue and west of Hudson Street to serve two properties on Matthews Avenue. 
This sewer was installed by the C.P.R. in approximately 1913 as part of the 
development of Shaughnessy and is not covered by an easement agreement. The 
sewer must be retained as there is no other means of serving the two properties 
on Matthews Avenue. The owner of the property on the north-west corner of 
Hudson and Balfour is in the process of subdividing his property and has 
agreed to grant an easement providing that the City relocates the sewer 
parallel to a proposed lot line. As we do not have any legal right to 
have our sewer on his property, we consider this proposal to be fair to 
the City. 

The estimated cost of relocating this sewer is $15,000.00. 

I RECOMMEND that $15,000 be appropriated from Sewers Capital Account 
118/7906, 'Miscellaneous - Unappropriated' for the relocation of this sewer." 

The City Mai-iager REC0riMEM5£ that the foregoing recxjitrendation of the 
City Engineer be approved. 


2. Reductions and CancellatJ.on of Certain Local 
Ir.provenent Projects 

The City Engineer reports as follows: 


"Certain local improvement projects undertaken by Council cannot 
be completed as advanced. To allow the parts which have been done to be 
placed on the Tax Roll, the projects must be formally reduced in scope by 
Council. Two other projects cannot be carried out and should be cancelled. 


a & b Projects for Pavement and Curbs and for Sidewalk on Blake Street 
in Champlain Heights should be shortened to suit the redesign 
of Areas E & F. 

c Council on 15 April, 1975 instructed that certain sidewalks included 

in the Stanley Park Neighbourhood Project (Paving, Mini-Parks, etc. 
west of Denman Street) be not proceeded with. 

d, e & f Projects for Lane Lighting. Since there are no suitable utility 

poles on which to mount our lights, one project should be shortened 

and two cancelled. These projects came before a Court of Revision 
on 23 October, 1975. 


I therefore RECOMMEND: 


a. That Item 66 of Schedule 423, Pavement and Curbs on portions of 

Arlington Street, Blake Street and Champlain Crescent be reduced 
in scope so that the portion of Blake Street becomes: 

Blake Street - on the north side from Champlain Crescent to 
a point 991.21 feet east, 

- on the south side from Champlain Crescent to 
a point 942.99 feet east, and 

- on both sides from Frontenac Street to a point 
170 feet westerly. 

(the portions of Arlington Street and of Champlain Crescent remaining 
as undertaken) . 
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b. That Item 134 of Schedule 423, Sidewalks on portions of Blake Street, 

Tyne Street, Champ lain Crescent and Arlington Street be reduced in 
scope so that the portion of Blake Street becomes: 

Blake Street, on the north side, from Champlain Crescent 
to a point 1062.78 feet east 
(the portions of Tyne Street, Champlain Crescent and Arlington 
Street remaining as undertaken) . 


c. That Item 65 of Schedule 426, the Stanley Park Neighbourhood Project, 
be reduced in scope so that the Portland cement concrete sidewalk 

on Lagoon Drive ('e' in the project description) extends only from 
the lane south of Haro Street to Barclay Street. 

d. That Item 82 of Schedule 434, Lane Lighting in the lane west of 
Richards Street from Nelson Street to a point 325 feet north of 
Robson Street be reduced in scope so as to extend only from 
Nelson Street to a point 150 feet north of Robson Street. 


e. That Item 80 of Schedule 434, Lane Lighting in the lane west of 
Richards Street from Georgia Street to a point 75 feet north 

be cancelled. 

f. That Item 84 of Schedule 434, Lane Lighting in the lane south 
of Robson Street from Beatty Street to Cambie Street, be 
cancelled. 

g. That, with respect to the projects reduced in scope, the property- 
owners' share of the cost of the reduced projects be borne pro- 
portionately in the same manner and on the same basis as originally 
provided . " 


The City Manager RECOMMENDS that the above recommendations of the 
City Engineer be approved. 


3 . Additiunal IiOcal Initi ative Projects 
The City Engineer reports as follows: 

"In the middle of December the City was advised that additional funds 
were available for L.I. P. projects in certain Vancouver constituencies. 
Applications had to be submitted by the end of the year and there would be 
no meeting of Council. After discussion with the City Manager, therefore, 
four applications were prepared and submitted. This report requests Council's 
approval of that action. 

The additions are all construction projects and in all cases the funds 
for the costs beyond the L.I. P. contributions will come from Streets Capital 
(subject to Basic and Supplementary Capital Budget approval). They are: 

I . Pedestrian Improvements for the Handicapped 

To renew heaved and broken sidewalks in the West End, installing ramps for 
the handicapped at intersections and at lane crossings. 

Man-weeks of employment 432 

Estimated total cost $213,875 

Estimated L.I. P. share $ 73,440 

Estimated difference $140,435 

The 'difference' is available from the provision for renewal of sidewalks in 
the 1977-81 Capital Plan. The L.I. P. contributions will allow expansion of 
the project to include the work at intersections. In the West End the offset 
of curb returns and heights of the curb face and roadway crowns makes the 
installation of ramps more expensive than usual. The work will be designed 
to fit in with the repaving planned for the next few years. 
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I I . Street and Lane Improvements - Vancouver Centre 

III. Street and Lane Improvements - Vancouver East 

IV. Street and Lane Improvements - Vancouver Kingsway 

These three projects include Street Paving and Curbing, Lane Paving, con- 
struction of Sidewalks and the installation of Speed Deterrent Bumps in Lanes. 
Only those parts of the work done by City forces qualify for L.I. P. 

Centre East Kingsway 

Man Weeks of employment 396 317 538 

Estimated total cost $961,171 $583,793 $870,349 

Estimated L.I. P. share $ 67,320 $ 53,890 $ 91,460 

Estimated difference $893,851 $529,903 $778,889 


These three projects are made up of items scheduled to come before a Local 
Improvement Court of Revision on 24 February. A payroll and accounting clerk 
has been included between these three projects to handle the additional records, 
preparation of L.I. P. returns, etc. This cost should come from the L.I. P. 
credits since it is incurred only to gain those credits. The balance of the 
L.I. P. credits will be credited to a general Streets Capital account. 


I RECOMMEND: 

A. That the submission of applications for the above four additional L.I. P. 
projects be approved. 

B. That $140,435 from the 1977-81 provision for sidewalk reconstruction be 
approved in advance of the 1977 Basic Capital Budget for the cost of 
'Pedestrian Improvements ...' beyond the L.I. P. contribution. 

C. That approval of the three 'Street and Lane Improvement projects 
be subject to approval of the specific streets and lanes and approval 
of funds for the City's share subsequent to the Court of Revision. 

D. That L.I. P. contributions for 'Pedestrian Improvements be credited 
to the accounts for that project. 

E. That the payroll and accounting clerk be charged to L.I. P. contributions 
for the three 'Street and Lane Improvement ...' projects, and the balance 
credited to a general Streets Capital Account." 


The City Manager RECOMMENDS that the foregoing recommendations of 
the City Engineer be approved. 


FOR COUNCIL ACTION SEE PAGE(S). ...^^J 
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Lots 1 to 6 were recommended by the Technical Planning Board in 
1964 and, in 1966 in a revised submission, for development with a 
hostel for single persons but this proposal did not proceed. Sub- 
sequently the City's request for the hostel was transferred to a 
site on the south side of Cordova Street between Dunlevy and Jackson 
Avenues, now being investigated by the Senior Governments. 

C.M.H.C. did not approve the City's request of March 4th, 1969, 
to have Lots 1 to 6 transferred to Redevelopment Project No. 2 to 
allow Redevelopment Project No. 1 to be closed out. They recom- 
mended that the City come forward with proposals for the disposal 
of these lands within Redevelopment Project 1. 

The City's agreements with the senior governments in respect to 
Redevelopment Project No. 1 require that disposition of lands 
within the project be to the satisfaction of the City and the 
Senior Governments. The Urban Renewal Co-Ordinating Committee, 
on September 11th, 1970, gave general endorsement to this report. 

B. PROPOSED DISPOSITION OF THE LANDS 

It is recommended that the building on Lot 3 be demolished and 
Lots 1 to 6, Block 120, D.L. 181 be disposed of as follows: 

(1) Use - The development to be a comprehensive development. 
The following uses shall be permitted: 

(i) Apartments 
(ii) Retail stores or businesses catering to the residents 
and to people working in the surrounding area, 
(iii) Offices 
(iv) Parking 

(2) Floor Space Ratio - It is recommended that the maximum 
floor space ratio permitted be 3.00 gross, measured to 
the outer limits of the building but excluding all areas 
used for off-street parking and loading providing the 
floors used for such parking and loading are located below 
the elevation of Hastings Street. If the development 
consists of a use or uses excluding apartments, the 
permitted floor space ratio for such use or uses should 
not exceed 1.5. If the development includes apartments 

in combination with another permitted use or uses the 
floor space ratio of the other permitted uses shall not 
exceed 40% of the maximum permitted floor space ratio. 

(3) Re zoning - Zoning to be (CD-I) Comprehensive Development 
District to permit the uses and floor space ratio des- 
cribed in (1) and (2) above. 

(4) Sale Procedure - It is recommended that the lands be offered 
for sale by open tender under the City's normal procedures 
for sales of land, requiring a deposit of 5% of the 

amount of the offer, and with the further requirement 
that offers be accompanied by a written statement to 
include : 

(i) Type and form of development proposed including 

an approximate estimate of the number and types of 
dwelling units, 
(ii) Approximate estimate of value of the development 
proposed. 

(iii) Statement of developers' experience and proposals 
for financing. 

(iv) Any other information considered by the applicant 
to be pertinent to the submission. 


cont ' d 
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BUILDING & PLANNING MATTERS 


RECOMMENDATION 


1. Hardship Application - 8054 Chester Street - 
Rajinder K, Khaira 


A letter has been received from Rajinder K. Khaira requesting to 
appear as a delegation with respect to a refused Hardship 
Application. 


The Director of Permits and Licenses reports as follows: 


"Our records show that on June 11, 1974, an appeal was 
made to the Board of Variance for the installation of two 
bedrooms and a bathroom in the basement of the above 
building. On July 24, 1974, the Board of Variance 
approved this appeal with the condition that the building 
is to be used and occupied as a one family dwelling only. 

On September 9, 1976, an inspection found that the basement 
contained a dwelling unit which was occupied by the owner, 
and the main floor contained one dwelling unit which was 
occupied by a tenant. A letter was sent requesting that 
the use of the building be restored to a one family dwell- 
ing, and on October 15, 1976, Mrs. Rajinder K. Khaira sub- 
mitted an application for consideration under the Hardship 
Policy. 

On November 16, 1976, the Hardship Committee considered 
this application and recommended that it be refused. The 
Committee noted the applicant is married with one dependent, 
owns two buildings, is fully employed and even after the 
discontinuance of the illegal accommodation, would still 
receive a combined income of $1,272.08 per month. The 
Committee further noted that neither age nor health are 
factors. 

It is, therefore, RECOMMENDED that the decision of the 
Hardship Committee be endorsed and the application be 
REFUSED." 


The City Manager RECOMT-IENDS that the recommendation of the 
Director of Permits and Licenses be approved. 

DELEGATION THIS DAY: Rajinder Khaira. 


2. Sale of Land - The Italian Folk Society of 
British Columbia 


The Director of Legal Services reports as follows: 

"On April 8, 1975 Council approved the sale of three acres 
next to Beaconsfield Park to this Society for use as a 
cultural and recreational centre subject to the City reserv- 
ing to itself a possibility of reverter to ensure continued 
use as a cultural and recreational centre and subject also to 
a collateral agreement with the City whereby the Society is 
to comply with the City's guidelines for subsidies to non- 
profit organizations. 


Cont'd 
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Because of technical considerations surrounding the law of 
reverter, it would be best to provide for the continued use 
of the property as a cultural and recreational centre by way 
of reserving an option to repurchase the property if the 
Society discontinues use of the property as a cultural and 
recreational centre or if the Society does not adhere to the 
City's guidelines for subsidies to non-profit organizations. 
However, the option to repurchase by law automatically lapses 
after expiry of the perpetuity period (which is not amenable 
to exact calculation) . After expiry of the perpetuity period 
the only way the City can govern use of the land is by way of 
an agreement pursuant to Section 24A of the Land Registry Act 

The Director of Legal Services recommends that in this sale 
the City reserve an option to repurchase the lands at the 
sale price to ensure that the land is used as a cultural 
and recreational centre in accordance with the City's guide- 
lines for subsidies to non-profit organizations and further 
recommends that the land be subject to a Section 24A covenant 
also requiring the land to be used only as a cultural and 
recreational centre in accordance with the City's guidelines 
for subsidies . " 


The City Manager RECOMMENDS that the recommendation of the 
Director of Legal Services be approved. 


INFORMATION 


3. Ferry Terminal on Burrard Inlet - 

601 West Cordova - Development Permit 
Application #75028 

The Director of Planning reports as follows: 

'Development Permit Application #75028 was filed on August 12, 1976 by the 
Bureau of Transit Services, Government of British Columbia, to construct 
the south shore facilities for the proposed Burrard Inlet Ferries. 

The site is located on the waterfront behind the C.P.R. Station. 

The proposed development would comprise of: A 360 foot long overhead walkway 
from the C.P.R. Station to an escalator building; an approximate 40 foot high 
escalator building; and a second walkway which would connect the escalator 
building to a large floating terminal to accommodate two ferries. 

The proposed development was reviewed by the Urban Design Panel on three 
occasions and the final recommendation was that "the design be referred back 
for simplification of the escalator building and a more cohesive use of 
colours. ' 

On November 29, 1976 a meeting was held at the request of the Director of Planning 
between himself, Mr. Spratt of the Bureau of Transit and the Chairman of the Urban 
Design Panel in an attempt to resolve the design issues. 

At the conclusion of the meeting, Mr. Spratt agreed to discuss the design with the 
Bureau and report their decision back to the Director of Planning. 

It is noted that the senior Government is not required to obtain a Development 
Permit but it has been normal practice to deal with the City regarding development 
form including design. 

To date no further communication has been received from the Bureau of Transit and 
it should be noted that the escalator building has been constructed with no further 
attempt being made to receive design approval or a Development Permit. 

The City Manager submits the foregoing report of the Director of Planning for the 
INFORMATION of City Council. 
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FINANCE MATTERS 

RECOMMENDATION 


1 . Purchase of Computer Disk Storage Units 


The Director of Finance and the Manager of Computer Services report as follows. 

"This report considers the City's Honeywell computer system and recommends an 
economic and necessary expansion of its online data storage capacity. 

I. BACKGROUND 

In November, 1973, City Council approved the purchase of a Honeywell 6040 
Computer system to replace the then installed IBM 360 Computer system. The 
purchase of the Honeywell computer was justified because of its modular and 
expandable design, and its potential capacity to provide a growth path for 
future internal refinement and development of the following City data systems: 

1. License and Business Tax; 

2. Pol ice and Fire; 

3. Meter Water and Scavenging Billings; 

4. Payroll and Personnel; 

5. Engineering; 

6. Accounting and Budgeting; 

7. Property Tax. 

1 1 . HONEYWELL COMPUTER SYSTEM 

A computer system is a collection of inter-related components called 
hardware units. Each component of the system is responsible for a special 
function that, if required, may be expanded in incremental steps to increase 
overall capacity and work throughput. For example, the City's Honeywell 6040 
computer system presently consists of the following functional units: 

Uni t Function 

1 - Central Processor Unit - the nucleus or processing centre which 

controls and directs the input, storage, 
arithmetic, logical, and output functions 
of the entire computer system. Attached 
to the central processor unit is a memory 
unit or units, referred to as main storage, 
which provides the addressable data storage 
necessary to support the above functions. 

4 - Magnetic Tape Units - a sequential input/output device which 

uses magnetic tape as the storage medium. 
A sequential device records or reads data 
in sequence relative to the start of a file. 

5 - Disk Storage Units - a random input/output device which uses 

magnetic disk as the storage medium. A 
random device records or reads data by 
using a unique address which is not 
necessarily in sequence relative to the 
start of a file. This type of storage 
is commonly referred to as online storage 
and is similar to main storage, but consider- 
ably slower and less expensive. 

1 - Card Reader - an input device which reads data encoded 

as punched holes in a computer card. 

1 - Card Punch - on output device which encodes data as 

punched holes in a computer card. 

2 - Line Printers - a high speed output device which produces 

printed reports, bills, etc. 
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1 - Data Net - a device which controls the traffic on 

data cormiunication lines between the Central 
Processor Unit and remote computer terminals 
(Property Tax Office). 



The remainder of this report will deal with the disk storage units described 
above. 

III. PRESENT SITUATION 

The Computer Services Division currently runs a two shift computer 
operation. The day shift is devoted to the operation of the City's 
property tax billing system, the salary and labour payrolls, and the 
computer-assisted program development facility used by Computer Services' 
staff. Engineering, Police and other City Departments. The afternoon 
shift is devoted primarily to production in which User reports, master 
file maintenance and other similar related processing is performed 
for all operational City data systems. 

In this setting, the disk storage units provide the online (immediately 
accessible) storage capability necessary to the efficient and effective 
operation of our computer system. The total capacity of the five disk 
storage units presently installed, however, is now limiting the productive 
output of our day shift computer operation, and we believe it will 
also be a contributing negative factor in the effective growth and 
development of the City's data systems indicated above. 

We have used several space management techniques to control the use 
and release of our disk storage. And, although these techniques are 
very effective when sufficient 'free space' is available, they become 
academic at near-capacity situations. In this regard, we have reached 
a point where our working pool of free disk storage space is exhausted 
and further encroachment into committed disk storage would downgrade 
the overall operation of the City's computer system. 

The following table outlines our current assignments of disk storage 
space. We consider these assignments optimal under the present circum- 
stances. 


Cont'd 
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Equivalent Online Day 
Shift Storage Space 


Files 


2 


disk storage units 


- computer system control and utility 


programs. 

- application programs and test files. 

- User work files. 


disk storage unit 


- computer system work files. 


2 


disk storage units 


- property tax master file. 

- salary payroll master file. 

- various engineering operations files. 


It is important to note that all of the above files must be directly 
connected and available to our computer system between the hours of 
8:30 a.m. and 5:30 p.m. - Monday to Friday. 

IV. PROBLEM AREAS 

As stated above, our computer system has now reached its capacity 
limits in available online disk storage space. The problem areas 
associated with this situation are: 

1. We are not able to comply with an Engineering Department request for 
additional online disk storage space. This space would be used 

for their ongoing projects which require computer access. Consequently, 
many of these projects are squeezed into previously assigned disk 
space. The results are long processing delays with attendant staff 
waiting times, and less than desirable productive output; 

2. We are about to implement a new Labour Payroll System which will 
require additional online disk storage space. The reason for 

this action is that our present Labour Payroll System has undergone 
significant changes in processing requirements since its implementation 
in 1966. These changes have had a cumulative negative effect on 
this payroll application because the original design criteria did 
not allow for our present reporting expectations and requirements. 
The new Labour Payroll System, which has been under review and 
development for the past two years, will provide the Payroll Branch 
with an up-to-date recording and reporting system to deal with 
today's payroll complexities and requirements; 

3. We anticipate a growth of the Property Tax Master File due to 
British Columbia Assessment Authority initiated changes. This 
growth will interfere with our other online files; 

4. The disk storage units, being mechanical devices, fail periodically. 
A failure can happen anytime and is normally unpredictable. If one 
disk unit is affected we have to cancel all Users on the computer 
system, except the Tax Office which has the highest operational 
priority, until the unit is fixed. If more than one unit is 
affected, the total computer system has to be shut down until 

the problem is fixed. In order to alleviate this situation, we 
believe the City's computer system should have additional disk 
storage in order to give limited protective backup. 

5. We have experienced a slow but steady growth in the operational 
system programs and files due to ongoing maintenance of these 
systems. This growth is a problem, however, when sufficient online 
disk storage is not available to accommodate it. 

V. RECOMMENDATIONS 

We have been in contact with Honeywell Information Systems regarding 
our disk storage capacity situation, the availability of disk storage 
units similar to the ones the City has installed, current prices, and 
delivery times. Honeywell has responded with a proposal which is 
economic and extremely attractive from the City's standpoint. In 
summary, Honeywell has offered the City a fair market value trade-in 
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for our present disk storage units in exchange for their newer, more 
advanced model. This exchange is predicated on the City purchasing 
seven of the newer units (vs. our five older units). The essential 
benefits of this proposal are: 

1. The City would immediately increase its disk storage capacity 

by two disk storage units. This incremental increase in storage 
capacity would allow for moderate file growth over the next two 
years, and provide protective backup when a disk drive fails for 
mechanical reasons. 

2. The newer disk storage units offer the City significant medium-to- 
long range growth capability. The storage capacity of these new 
units can be doubled, at the appropriate time, by modifying them 
on site at a cost of $7,000 per unit. The purchase price of an 
additional unit to give the same increase in capacity would be 

$31 ,000. 

3. The useful life of our computer system is extended, both in an 
economic and functional sense, by upgrading its associated components 
with newer technology, with improved price/performance. 

We, therefore, RECOMMEND 

that to correct the problem areas outlined in this report, and 
to properly prepare for the anticipated future growth of all our 
computer-based data systems. Council approve the following 
recommendations: 

A. The City trade in its 5-DSU190B disk storage units and 
purchase 7-Honeywell DSU190C disk storage units at a net 
cost of $74,034; 

B. The City provide for transportation costs estimated at 
$2,400; 

C. The Divisional equipment maintenance budget be increased 

to allow for an additional 2 disk drives (7 months - $1,500); 

D. The City trade in its present DSU190B disk packs and 
purchase 14-DSU190C disk packs at an approximate net 
of trade-in cost of $12,000; 

E. The funds estimated at $89, 93^ for recommendations C 
and D be approved in advance of the 1977 Revenue Budget; 

F. The Director of Legal Services review and approve any 
contractual amendments associated with the above purchase." 


The City Manager RECOMMENDS that the recommendations of the 
Director of Finance and the Manager of Computer Services be 
approved . 


2 . Cordova Lodge Trust Bank Account 

The Director of Finance and the Internal Auditor report as follows. 

"Cordova Lodge is operated by the City as a personal care facility. This 
designation was made by the Province in the negotiations related to the 
financing of the facility. 

Such designation carries with it a requirement, as with other institutions, 
that comforts allowances for residents be handled by the administrators on 
a trust basis. It is estimated that a maximum of about $1,500.00 per month 
would be entrusted to the City. Limited cash security exists in the Lodge 
and a bank account is required to provide security for the funds which will 
be withdrawn periodically as required and disbursed to the residents. The 
Director of Finance requires Council authority to establish a new bank 
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It is therefore RECOMMENDED that - 

The Director of Finance be authorized to open an account with the 
Bank of Montreal under the name of the City of Vancouver, Cordova 
Lodge Trust Account and to designate signatories to the account as 
required from time to time " 

The City Manager RECOMJIENDS that the recommendation of. the 
Director of Finance and the Internal Auditor be approved. 


3. Tender No. 12-77-1 - Uniforms and Raincoats - 
Policemen and Firemen 


The Chief Constable, Fire Chief and Purchasing Aoent report as follows: 


"Tenders for the subject supplies were opened on December 20, 1976 and referred 
to the Chief Constable, Fire Chief and Purchasing Agent for tabulation and report. 

Funds for this purchase will be provided in the 1977 Revenue Budget. 

Three bids were received. 

The overall low bid was submitted by Outdoor Outfits Ltd., for uniforms to be 
manufactured in Toronto, Ontario, at a price, after local content is consid- 
ered, which is approximately 11% lower than the recommended bidder. Outdoor 
Outfits cannot, however, be considered because they failed to comply with the 
following tender requirements: - 

1. They did not submit a bid bond with their tender. 

2. They did not supply samples of material with their tender. 

3. They did not provide specifications of materials to be used (this was 
simply a case of filling in the blanks on a form provided in the tender). 

RECOMMENDATION 

We, therefore, RECOMMEND acceptance of the overall low bid, to meet City of 
Vancouver Specifications and Conditions, submitted by Gordon Campbell Ltd. 
for the supply of 1977 Policemen's and Firemen's Uniforms, at an estimated 
cost of $163,162.51 plus 7% Provincial Sales Tax. These will be manufactured 
in Vancouver. The cloth is also manufactured in Vancouver by Gordon Campbell 
Ltd. " 

The City Manager RECOMMENDS that the recommendation of the Chief 
Constable, Fire Chief and Purchasing Agent be approved subject to 
a contract satisfactory to the Director of Legal Services. 


4 . Property Taxes - False Creek Development 
The Director of Finance reports as follows. 

"In False Creek, Area 6, Phase 1, there are eight non-profit developments 
which are being developed on City-owned land. These developments are on 
Lots 1-4, 10, 24, 26 and 29, False Creek. In the ground leases that were 
signed by the non-profit developers, provision was made for payment of 
ground rent and amounts-in-1 ieu of taxes to commence on July 1st, 1976. 

On August lOth, 1976, Council deferred the amount- in-1 ieu of Property 
Taxes for those non-profit developments until substantial occupancy of 
the properties, with payment of the accumulated deferred taxes to be made 
on that date and with the interest charges on the deferred taxes to be 
waived . 

Cont'd . . . 
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On November 30th, 1976, Council received a report from the Development 
Consultant detailing the delays that affected the development due to the 
construction industry strike/lockout. Accordingly, Council resolved that: 

1. The date for the commencement of rent and amounts- in- 
lieu of Property Taxes from all residential components 
in Phase 1, Area 6, False Creek (Lots 1-5, 7-10, 24-27 
and 29, False Creek Plan 16003) be delayed three months 
and the term of the lease adjusted to run for sixty years 
from October 1st, 1976. 

2. Payments already received for rental interest and taxes 
(excluding the initial $1 payments) be applied against 
the October to December rentals and taxes with any balance 
being credited against subsequent rental charges, it being 
understood that no interest will be paid by the City on 
amounts to the credit of the lessees. 

However, these resolutions did not make reference to the previous deferral 
of amount-in-1 ieu of taxes granted to the non-profit developments, with the 
result that it is ambiguous as to whether this deferral is still operative. 

It is currently expected that the non-profit developments in question will 
be completed over the next four to five month period. As was the case when 
Council made the original motion for deferral of taxes, the non-profit 
groups are not in a position to pay for their Property Taxes until sub- 
stantial occupancy due to the financial arrangements which they have with CMHC. 

RECOMMENDATIONS 

It is RECOMMENDED that - 

A. That the amount- 'ii-l ieu of Property Taxes on Lots 1, 2, 
3, 4, 10, 24, 26 and 29, False Creek be deferred until 

the date of substantial occupancy of the individual properties 
with payment of the accumulated deferred taxes to be made on 
that date, and 

B. That the interest charges on the deferred Property Taxes be 
waived . " 


The City Manager RECOMMENDS that the recommendations of the 
Director of Finance be approved. 


5. Park Board Staffing (1 Building Service Worker I 
Position - Stanley Park) 


The Superintendent of Parks and Recreation reports as follows: 


"During 1963 the Stanley Park mobile washroom clean-up crew was formed 
reporting to the Supervisor, Janitorial Services. This crew is responsible for 
cleaning about 30 washrooms, 8 change-rooms, service yard offices end Prospect 
Point Tea Room dining room and kitchen. All of these facilities are in Stanley 
Park. 

Ihe crew consisted of one Bmlding Attendant I (casual) and 2 other 
janitorial positions employed on the casml payroll: one full time and one 
summers only. Effective October 1, 1965 the BxrLlding Attendant I was reclassified 
to a Building Service Worker I (permanent) but the other positions have remained 
on the casual payroll. 

It is proposed that the position presently errployed on the casual payroll 
on a full time basis be established as a permanent Bioilding Service Worker I. 
The third position hired for sijrauer months should remain on the casual payroll. 


Cont'd 


Manager's Report, January 14, 1977 (FINANCE - 7) 

Clause #5 continued : 

Conparative costs of tMs proposal follow: 

1 Position 1 permanent Building 

Casual Payroll Service Vforker I 

Annual Cost $13,224 $12,123 

(Costs at raid-range, including fringe benefits at 1976 rates) 

I PECCMMEND that one Building Service Vforker I position be established on 
the permanent payroll for the Stanley Park mobile crew, following classification 
by the Director of Personnel Services. 

Funds are provided in the Park Board budget Casvial Payroll accounts. 

A copy of this report has been provided to the V.M.R.E.U." 

The City Manager RECOMMENDS that the recommendation of the 
Superintendent of Parks and Recreation be approved. 


6 . Investment Matters (Various Funds) November, 1976 

The Director of Finance reports as follows, 
"(a) Security Transactions during the month of November, 1976 
(b) Summary of Securities held by the General and Capital Accounts. 

(a) SECURITY TRANSACTIONS DURING THE MONTH OF NOVEMBER, 1976 

1 . GENERAL AND CAPITAL ACCOUNT TRANSACTIONS (PURCHASES) 

Maturity Maturity Term Annual 

Type of Security Date Value Cost Days Yield % 


Chartered Bank Deposit Receipts and Government Notes 


1 

Mercantile Bank of Canada 

Nov. 

2/76 

$ 750,196.23 

$ 750,000.00 

1 

9.55 

1 

Mercantile Bank of Canada 

Nov. 

4/76 

1,000,784.93 

1,000,000.00 

3 

9.55 

4 

Bank of British Columbia 

Nov. 

5/76 

1,000,267.12 

1,000,000.00 

1 

9.75 

9 

Bank of British Columbia 

Jan. 

14/77 

1,016,997.26 

1,000,000.00 

66 

9.40 

15 

Bank of Montreal 

Nov. 

30/76 

2,000,000.00 

1 ,992,426.05 

15 

9.25 

15 

Mercantile Bank of Canada 

March 

1 15/77 

1 ,030,904.11 

1,000,000.00 

120 

9.40 

17 

Bank of Montreal 

Jan. 

4/77 

3,542,805.48 

3,500,000.00 

48 

9.30 

13 

Bank of British Columbia 

Nov. 

24/76 

2,000,506.85 

2,000,000.00 

1 

9.25 

13 

Royal Bank of Canada 

Dec. 

7/76 

1,000,000.00 

996,655.00 

14 

8.75 

?4 

Bank of British Columbia 

Feb. 

4/77 

2,034,717.81 

2,000,000.00 

72 

8.80 

15 

Mercantile Bank of Canada 

Nov. 

30/76 

500,582.19 

500,000.00 

5 

8.50 

19 

Bank of British Columbia 

Apr. 

15/77 

2,067,336.44 

2,000,000.00 

137 

8.97 

JO 

Bank of flontreal 

Dec. 

7/76 

500,791 .10 

500,000.00 

7 

8.25 

JO 

Banque Canadienne Nationale 

. Apr. 

1/77 

2,060,231.23 

2,000,000.00 

122 

9.01 

30 

Banque Canadienne Nationale 

May 13/77 

2,080,966.58 

2,000,000.00 

164 

9.01 





$22,587,087.33 

$22,239,081 .05 




Cont'd 
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Clause #6 continued: 


2. SINKING FUND TRANSACTIONS (PURCHASES) 


Dal 

e 

Type of Security 



Date 

Value 


Price 

Cost 

Yrs/Mos . 


% 



Debentures 












No\ 

. 2 

City 

of 

Vancouver 

8 

.00% 

Apr. 

2,1993 

$ 2,000. 

00 

85.80 $ 

1,716 

.00 16/5 

9 

.75 


4 

City 

of 

Vancouver 

5 

.75% 

Oct. 

15,1977 

6,000. 

00 

96.41 

5,784 

.60 1/- 

9 

.80 


1+ 

City 

of 

Vancouver 

6 

.00% 

June 

15,1980 

50,000. 

00 

90.62 

45,310 

.00 3/7 

9 

.10 


1+ 

City 

of 

Vancouver 

1+ 

.75% 

Nov. 

16,1977 

70,000. 

OOUS 

96.713US 

65,959 

.23CAN 1/- 

8 

.23 


1+ 

City 

of 

Vancouver 

1+ 

.75% 

Nov. 

16,1978 

70,000. 

OOUS 

93.807US 

63,977 

.31CAN 21- 

8 

.18 


1+ 

City 

of 

Vancouver 

1+ 

.75% 

Nov. 

16,1979 

70,000. 

OOUS 

91.122US 

62,146 

.12CAN 3/- 

8 

.16 


1+ 

City 

of 

Vancouver 


.75% 

Nov. 

16,1980 

70,000. 

OOUS 

88.171US 

60,133 

.50CAN 4/- 

8 

.29 


1+ 

City 

of 

Vancouver 

1+ 

.75% 

Nov. 

16,1981 

70,000. 

OOUS 

85.125US 

58,056 

.lOCAN 5/- 

8 

.48 


1+ 

City 

of 

Vancouver 

1+ 

.75% 

Nov. 

16,1982 

70,000. 

OOUS 

81.985US 

55,914 

.59CAN 6/- 

8 

.67 


1+ 

City 

of 

Vancouver 

1+ 

.75% 

Nov. 

16,1983 

70,000. OOUS 

78.429US 

53,489 

.36CAN 11- 

8 

.97 


1+ 

City 

of 

Vancouver 

1+ 

.75% 

Nov. 

16,1984 

70,000. 

OOUS 

76.288US 

52,029 

.18CAN 8/- 

8 

.98 


15 

City 

of 

Vancouver 

8 

.00% 

Apr. 

1,1991 

25,000. 

00 

86.95 

21,737 

.50 14/4 

9 

.70 


26 

City 

of 

Vancouver 

8 

.00% 

Apr. 

1,1991 

25,000. 

00 

86.90 

21,725 

.00 14/4 

9 

.70 


Chartered Bank Deposit Receipts S Government Notes 
No'f.16 Mercantile Bank of Canada Jan. 19/77 $1,600,000.00 


Maturity 


Maturity 


Term 


Yield 


$668,000.00 


CAN $567,977.89 


$1,574,056.00 


Days 
64 9.40 


$2,268,000.00 CAN $2,142,033.89 


(b) SUMMARY OF SECURITIES HELD IN GENERAL AND CAPITAL 
ACCOUNTS ONLY - AS AT NOVEMBER 30, 1976 


Type of Security Par or Maturity Value Cash or Book Value 

Short Term 

Chartered Bank Deposit Receipts 

and Government Notes $68.643.758.93 $66.202.590.00 


The City Manager RECOMMENDS that the reconimendation of the 
Director of Finance be approved. 


FOR COUNCIL ACTION SEE PAGE(S) 


Board of Administration, October 2, 19 70 . . . . (BUILDING - 5) 


Clause 3 continued 

The sale procedures should include controls to ensure that devel- 
opment is started within 18 months of date of sale and completed 
within 3 years; that there is no disposal of the land by the 
purchaser prior to completion of development without consent of 
the City; and that the lands are not transferred to the purchaser 
until a Development Permit has been obtained. 

C. RECOMMENDATIONS - It is recommended: 

(1) That the City approve the uses and floor space ratio controls 
as set out in Section B (1) and (2) of this report. 

(2) That the Director of Planning be instructed to apply for 
rezoning of Lots 1 to 6 , Block 120, D.L. 181 to (CD-I) 
Comprehensive Development District and such application be 
referred for Council's consideration at a public hearing 
after report has been received thereon from the Town Planning 
Commission. 

(3) That the detailed scheme of development be in accordance 
with plans approved by the Technical Planning Board with 
special attention being given to the relationship of the 
building to the surrounding development, the provision 
of adequate daylighting, landscaping and advice from the 
Design Panel on matters of design. 

(4) That the City approve sale procedures generally, in accordance 
with the procedures set out in Section B (4) of this report. 

(5) That the Provincial Government and Central Mortgage and 
Housing Corporation be requested to approve the procedures 
for disposal of Lots 1 to 6 , Block 120, D.L. 181 as described 
in detail in this report." 

Your Board RECOMMENDS that the foregoing report of the Director of 
Planning be endorsed. 

4. Rezoning: S/S of S.W. Marine Drive between 
Laurel and Heather (Russell T. Mack) 


The Director of Planning reports as follows: 

"An application has been received from Russell T. Mack, 
1485 S.W. Marine Drive, requesting an amendment to the 
Zoning and Development By-law whereby Lot 32, Block C, D, Y 
and Z, D.L. 319, 323 and 324, situated on the South side S.W. 
Marine Drive between Laurel and Heather (820 S.W, Marine Drive), 
would be rezoned from an RM-3 Multiple Dwelling District to 
an M-1 Industrial District. 

The applicant states the purpose of his application is for a 
'three-storey warehouse and office building'. 

Submitted with the application are brief sketch plans indicating 
an office building with warehousing and wholesaling. 

The Zoning Planner discussed the matter with Mr, Mack who 
stated that the use proposed for the property was primarily 
warehousing, packaging and ancillary offices, but that he 
would confirm in writing he wished the application to be 
considered for rezoning to M-1 with no reference to the 
sketch plans submitted. 


cont 'd . . . 
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PROPERTY MATTERS 

RECOMMENDATION 

1. Burrard Street Widening, 1800-1804 W. 4th Ave. 
2003-2005 Burrard Street 


The Supervisor of Properties reports as follows: 

"Reference is made to the Manager's Report (Tire ard 
Traffic) dated June 11, 1976 wherein one of the 
recommendations approved by City Council on June 15, 1976 
was that the Supervisor of Properties be instructed to 
negotiate for property needed for Burrard Street 
widening. A portion of Lot 20 except the north seven 
feet shown on Plan 3863 now road. Block 247, D.L. 526, 
Plan 590 as shown on plan marginally numbered LD 1537 
is required for road purposes. Lot 20 and abutting 
lot 19 is under one ownership and is improved with a 
building. The taking of the road allowance vv'ill result 
in the loss of over 1/3 of the building making it 
uneconomic to retain the residual, therefore the entire 
building will have to be demolished. 

These premises comprise a two-storey, non-basement frame 
building erected in 1911 on a corner site consistincj of 
two lots each 25' x 105' and both zoned C-3A Comr,\erci a 1 . 
The building contains three retail shops facing 4th Avenue, 
one facing Burrard Street on the main floor and four 
self-contained suites, each having four rooms, on the 
second floor. The building also contains 24 plumldnc; 
fixtures, has a tar and gravel roof, stucco exterior 
and heat is supplied by a suspended gas-fired furnace 
in each shp and by a gas-fired wall unit heater in each 
suite. The building is in fair condition. 

Following negotiations with the owner and his solicitor, 
they have agreed to convey said portion on the following 
basis which; is considered to be fair and equitable. 

a) City to pay cash compensation for loss 
of building and lost rental revenue as 
a result of the street widening :- 

$169, 130. 00 

b) City to pay cash compensation to 
Lessees, BRIGID ANNE CLARKE (Tiffany 
Glass Centre Ltd.) and ALLEN BLADE 

£, SUZANNE SLADE (Striuers Sports) for 
the breaking of their leases. Amount 
of compensation to be submitted at 
a later date. 

c) City to demolish and haul away building 
at no cost to the owner. 

d) City to pay all survey and legal fees. 

Therefore it is recomjnended that the Supervisor of Properties 
be authorized to acquire that portion of the above property 
required for road purposes as shown on plan marginally 
numbered LD 1537 on the foregoing basis, chargeable 
to account code 146/5921." 

The- City Manager RECOI i^lENDS r.hat the foregoina recomracnc';.! cioii 
the Supervisor oi Properties be approved. 


Cont'd 
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2. Burrard Street Widening, 1807 Burrard St. 

The Supervisor of Properties reports as follows: 

"Reference is made to the Manager's report (Fire and Traffic) 
dated June 11, 1976 wherein one of the recommendations 
approved by City Council on June 15, 1976 was that the 
Supervisor of Properties be instructed to negotiate for 
property needed for Burrard Street widening. A portion 
of Lot 20, Block 227, D.L. 526, Plan 590 as shown on 
plan of occupation marginally numbered LF 7814 is required 
for road purposes. 

Lot 20 and abutting lots 17, 18 and 19, which are under one 
ownership, are improved with a single-storey, non-basement, 
reinforced concrete and concrete block office and warehouse 
building constructed in 1951. Some additions and renovations 
have been made since the original date of construction and 
generally the building is in good condition. 

The portion of the property required for road widening is 
irregular in shape measuring 14' at one end and 17.89' ± at the 
other end with a length of 120'. This will necessitate 
the removal of a portion of building measuring 7'± at one 
end and 11.08 '+ at the other end with a length of 120', the 
construction of a new reinforced concrete wall including 
front entrance steps and feature walls to blend with the 
existing building and interior alteration v/ork involving 
the relocati.cn and redesigning of fourteen orivate offices, 
pa J L of the niadn office anc reception area. 


'Ihc ownei' i^r. .'.v .h his reprei^entat ive ha? acj:-P(-(l i.o the. 
removal of x.he aforementioned part of his building subject 
to his architect, Mr. Dion Hamer, who is familiar with 
the builuJna, [ reparing the necessary plans. Also, he 
wishes to be consulted on which construction firms 
c;n};Tr-it tcr-icrs rrsj-pctl.iq the renovations. 


The owners' requests are reasonable and although negotiations 
are continuing in order to arrive at a final settlement it 
is necessary that certain preliminary work commence as soon 
as possible. 

Therefore, it is recommended that the Supervisor of Properties 

(a) be authorized to appoint Mr. Dion Hamer to draw 
up the necessary plans and specifications 
respecting alterations and renovations to said 
building ; 

(b) consult with the owner or his representative as 
to which construction firms should be asked to 
see if they wish to submit tenders; 

(c) continue negotiations with a view to reaching 
an overall settlement respecting compensation 
the owner would be entitled to for loss of 
land and building. 


The City Manager RECOMMENDS that the recommendation of the Supervisor 
of Properties be approved. 


Cont'd 
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3 . Burrard Street Widening - 2130 Burrard Street 

The Supervisor of Properties reports as follows: 

"Reference is made to the Manager's Report (Fire and 
Traffic) dated June 11, 1976, wherein one of the 
recommendations approved by City Council on June 15, 
1976 was that the Supervisor of Properties be instructed 
to negotiate for property needed for Burrard Street 
widening. A portion of Lot 20, except Right-of -Way , 
Block 268, District Lot 526, Plan 590, situated at 
2130 Burrard Street, as shown on plan marginally numbered 
LF 8031, is required for road purposes. 

That part of the subject property affected by the road 
widening comprises a lot 50' x 62', zoned M-1 Industrial, 
improved with a one-storey frame building combining a 
retail drapery store and offices. This building has a 
tar and gravel roof, stucco and brick on the exterior 
walls and a concrete foundation. Also, there is a 
basement containing an office, furnace room and stock 
room. This building is in good condition with the main 
floor showroom area recently having been renovated and 
decorated . 

The portion of the property required for road widening 
is 7' X 62' which will necessitate the removal of a 
portion of the building measuring 7 ' x 52 ' , the con- 
struction of a new store front and interior alteration 
work involving the elimination of two offices and the 
extension of the retail showroom. Three qualified 
contractors submitted quotations for this work with the 
following results: 

Halse-Martin Construction Co. Ltd. $36,400.00 
Hodgson, King & Marble Ltd. 38,900.00 
Allan & Viner Construction Ltd. 48,800.00 

Following further negotiations with the owner they will 
forego the extension of the retail showroom area to 
replace what they are losing at the front of the building 
upon payment of a cash sum of $4,775.00, which is the 
estimated cost to do the work. As it is their intent to 
renovate more than the City is obligated to do, this 
arrangement is satisfactory. 

Agreement has now been reached with the owners whereby 
they have agreed to convey said portion on the following 
basis : 

(a) City to bear cost of cutting off the front 
portion of the building and constructing 
a new store front at the new property line. 
Low quotation as above - Halse-Martin 
Construction Co. Ltd. 

Cost of Alterations: $36,400.00 less $4,775.00 = $31,625.00 


(b) City to pay cash compensation for loss 
of approximately 364 square feet of 
retail store area plus basement area 
and lost rental revenue as a result 
of the street widening - $30,831.00 

plus an amount in lieu of extending 

the showroom area - 4,775.00 

$35,606.00 


"^OTAL 


excluding compensation to Lessee 


$67,231.00 
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Clause #3 Continued 


(c) City to pay cash compensation to Lessee, Reed 
National Drapery, for business disruption 
during period of alterations. This 
amount will be submitted at a later 
date when the necessary work has been 
completed. 


(d) City Engineer to construct concrete 
steps at north end of property line 
to provide access to parking area 
at no cost to owners. 


(e) City to pay all legal fees. 


Therefore, it is recommended that: 

(a) The Supervisor of Properties be authorized to acquire 
that portion of the above property required for road 
purposes, as shown on plan marginally numbered LF 8031, 
on the foregoing basis chargeable to account number 
146/5921. 

(b) The quotation received from Halse-Martin Construction 
Co. Ltd. to complete the aforesaid building alterations 
for the sum of $31,625.00 be accepted." 


The City Manager RECOMMENDS that the foregoina recommendatiore of 
the Supervisor of Properties be approved. 


4 . Rental Review : Hodson Manor - 12 54 West 7th Avenue 

The Supervisor of Properties reports as follows: 

"Lot A, Block 313, D.L. 526, 1254 West 7th Avenue, known as 
Hodson Manor, is presently leased to the Multicultural 
Society of British Columbia for a period of three years 
from January 1st, 1976 to December 31st, 1978. 

The lease is subject to a rental review on the first day 
of January 1977. The Lessee has agreed to a rental 
increase from $915.00 per month to $1,020.00 per month, 
effective January 1st, 1977. This increase is considered 
to be fair and reasonable. 

Recommended that the foregoing increase be approved as of 
January 1st, 1977." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Properties be approved. 

5. Renewal of Agreement - Encroachment. West Side of Main 
Street, Powell to Alexander Gtr e e t s 


The Supervisor of Properties reports as follows: 

"The "building on the privately owned Lot 7, Block 3, District 
Lot 196, encroaches onto City owned Lot B, situated on the 
west side of Main Street, Powell to Alexander Streets, 
approximately O.I3 feet. The encroachment was validated by 
way of an agreement for 10 years, from January 1, I967 at 
a rental of $15.00 per annum. 

Cont'd 
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(PROPERTIES - 5) 


Clause #5 Continued 

The Agreement expired on December 1976 and the o\mers of 
Lot 7 request that the Agreement be renewed for a further period 
of 10 years under the same conditions. 

The Supervisor of Properties has reviewed the matter and 
recommends that the encroachment be renewed on the same basis 
as the existing Agreement, subject to rental increase to 
$[4.0.00 per annum. 

Recommended that: 

The encroachment from Lot 7» Block 3» District Lot I96, be 
validated by an Encroachment Agreement for a further 10 year 
period from January 1, 1977 subject to: 


The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Properties be approved. 


6. Renewal of Lease - Seven foot widening strip dedicated 
for Cornwall Avenue 


The Supervisor of Properties reports as follows: 

"A portion of Cornwall Avenue, seven feet in width, 
immediately adjacent to the southerly boundary of 
Lot 9, Block 186, District Lot 526 is leased to 
Shell Canada Limited by way of an agreement dated 
January 1 , 1967 . 

The agreement expired on December 31, 1976, and Shell 
Canada Limited has made application in a letter dated 
September 21, 1976, to renew the lease for a further 
10 year period. The City Engineer in a letter dated 
November 8, 1976, concurs that the widening strip 
lease can be renewed. 

Negotiations have now been completed and by letter 
dated December 21, 1976, Shell Canada Limited have 
agreed to a rental increase from $60.00 per annum 
to $200.00 per annum effective January 1, 1977. 

It is therefore recommended that the seven foot 
widening strip abutting Lot 9, Block 186, District 
Lot 526 be leased for a further 10 year period from 
January 1, 1977, subject to: 

(a) An annual rental of $200.00 for the initial 5 years, 

(b) A five year rental review clause, 

(c) One year's notice in writing given by either party 
to terminate the lease, 

(d) All other terms and conditions as contained in 
current lease dated January 1, 1967." 

The City Manager RECOMMENDS that the foregoing recommendation 
of the Supervisor of Properties be approved. 



Supervisor of Properties" 


fOR COUNCIL ACTION SEE PAGE{S) ...52 
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MANAGER'S REPORT 


DATE January 12, 1976 


TO: 


Vancouver City Council 


SUBJECT : 


TENDER NO. 57-76-20 - SUPPLY AND DELIVERY OF VALVES 


CLASSIFICATION: RECOMMENDATION 


Tenders for the above were opened by the City Manager on December 28, 1976, 
and referred to the City Engineer and Purchasing Agent for report. The 
officials concerned report as follows: 

"The working copy of the tabulation is on file in the Purchasing Agent's Office. 

Funds for all purchases are provided in the Revenue and Capital Budgets. 

The 1% Provincial Tax is in addition to all prices shown in this report and the 
tabulation . 

Tenders were received from six firms to supply ten items of valves. Two bidders 
also offered alternatives. 

ITT Grinnell Sales Ltd. submitted the lowest bid for Items 1, 4, 5, 6 and 8. 
Western Supplies Ltd. submitted the lowest bid for Items 3, 9 and 10. However, 
both bidders offered double disc valves which do not meet the City's specifica- 
tions. Past City experience with the double disc design of gate valve has shown 
that some valves fail to seal after several years of operation. 

BCA Industrial Controls submitted a low alternative bid for Item 2. However, 
this alternative does not meet specifications because they offered a wafer style 
of butterfly valve rather than a 24" flanged butterfly valve specified in the 
tender document. 

The City Engineer and Purchasing Agent recommend acceptance of the lowest bids 
meeting specifications for the supply of Valves, as follows: 

A. Item 1 and Items 3 to 10 inclusive from Terminal City Iron Works at a total 
cost of $121,216.12 ($115,155.32 local content considered). 

B. Item 2 - from ITT Grinnell Sales Ltd. at a total cost of $2,754.15. " 


The City Manager RECOMMENDS that the recommendations of the Purchasing Agent and 
City Engineer be approved, subject to contracts satisfactory to the Director of 
Legal Services, 


FOR COUNCIL ACTION SEE PA6E(S) ...^2. 


CITY OF VANCOUVER 


SPECIAL COUNCIL MEETING 


January 24, 19 77 


A Special Meeting of Vancouver City Council was held on Monday, 
Januar/ 24, 1977, in the No. 3 Cortunittee Room, Third Floor, City Hall, 
at 2:45 n.m. 


PRESENT; 


Mayor J.J. Volrich 

Aldermen Brown, Ford, Gerard, Gibson, 
Harcourt, Kennedy, Marzari, 
Puil, and Rankin 


ABSENT: 


Alderman Bellamy 


CLERK TO 
THE COUNCIL; 


Thomas 


G .V.R.D. Regional Transportation Proposal 

Council had for consideration a proposal for regional trans- 
portation organization and financing submitted by the Greater Vancouver 
Regional District Transportation Committee on behalf of the Board of 
Directors of the G.V.R.D. requesting Council's support for the following 
concepts to be recommended to the Provincial Government for approval: 

1 . That a co-ordinating Provincial/Regional Transportation 
Commission be established by the Provincial Government 
for Greater Vancouver to ensure that capital, maintenance, 
and operating policy on transportation matters in the 
widest sense, namely highways, public transit, harbour 
ferries, and commuter rail, be serviced by a single, 
locally based agency with substantial local political and 
technical input. 

2, That the proposed Provincial/Regional Transportation 
Commission be given responsibility for adopting annual 
five-year capital and operating budgets, after extensive 
local and Provincial advice, for implementation by existing 
operating agencies such as Department of Highways, and 
B.C. Hydro Transit Division. 

In addition, the G.V.R.D. sought Council's support for a specific 
pi'oposal : 

implementation of a study estimated to cost approximately 
$200,000 shared 50/50 between the Province and Regional 
District, to investigate the feasibility of constructing 
a Light Rapid Transit link betv^een downtown Vancouver, 
Burnaby Metro Centre, New Westminster, North Surrey, and 
the North-east sector of the region. 

The presentation v/as made by Mr. W. Lane, Director, Regional 
Development, Mr. Gerard Farry, Director of Planning, and Mr. D. Spaeth, 
Transportation Consultant, G.V.R.D. Planning Department. MemJDers 
of the G.V.R.D. Transportation Committee, Alderman Rankin, and Mayor 
CP. Jones, also addressed Council. 

The tv;o Concepts and the Study Proposal, contained in separate 
reports (on file in the City Clerk's Office) were revievred by Mr. Lane, 
v/ho stated the suggested Transportation Commission would assure 
bc..l.Tinced p^ublic. political and technical input in vita], transportation 
ipxtters affecting the whole region. The financial formula set forth 
one -way of satisfying the varied interests of the Province as well as 
these of the inner core and outlying member communities of Greater 
Vancouver . 


Cont'd 
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G^VRD Regional Transportation 
Proposal (cont'd) 

Mr. Lane pointed out the object of the work done by the Board's 
Committee and staff was not to improve radically, access levels, but 
to prevent the imminent rapid deterioration of the level of accessi- 
bility existing for people going to and from their jobs in the Greater 
Vancouver area. It was not generally realised that while population 
was increasing by approximately 2% per year, traffic was building at 
9% and the resultant traffic slow-down would bring about dramatic 
increases in costs of gasoline consumption (per mile, per car for more 
than 500,000 vehicles); insurance costs; transit costs (more buses and 
more drivers to carry the same number of passengers) ; longer commuter 
times; and more pollution. 

It was suggested the proposed Provincial/Regional Transportation 
Commission, pooling the monies presently spent by the Department of 
Highways, and B.C. Hydro Transit Division, together with additional 
funds raised by a new "user" tax on automobiles, should adopt annually 
an official five-year regional transportation program for regional 
roads and public transit, consisting of the following elements: 

a) An identification of transportation needs in the Region, 

b) Estimates of the funds to finance the Program annually 
from all sources for the next five years, 

c) Plans, schedules, financing and responsibility for con- 
struction, operation and maintenance of transportation 
facilities included in the Program, and 

d) A statement of expenditures on transportation facilities 
funded by the Program and completed last year or in 
progress . 

Membership of the Commission should comprise the Ministers of 
Municipal Affairs, Highways, and Transport (one of whom would be 
Chairman); the Chairman of B.C. Hydro and three Directors of the 
G.V.R.D. (one of whom should be from the City of Vancouver). A 
Technical Transportation Committee should be established to be respons- 
ible for the preparation of the five-year transportation program to 
be submitted annually to the Commission, v/ith membership comprising: 
representatives from each Municipality and City, representative of 
the Department of Highways, representative of the Department of 
Municipal Affairs, representatives of the public transit operators 
in the Region and the Chairman of the Technical Planning Committee of 
the Regional District. 

The suggested financing formula provided for the Province paying 
60% of arterial street costs and 100% of the transit operating deficit. 
The Region would pay 40% of arterial street costs and 100% of transit 
capital costs. The municipalities would pay 100% of the costs of local 
transportation . 

Reference was made to the announcement in the Throne Speech that 
the Provincial Government would introduce legislation during the current 
Session establishing a transit authority for the Province ana the 
G.V.R.D. representatives emphasised that it was felt it was critical 
that the cities and municipalities of the region assume a position that 
could be taken into consideration by the Provincial Government before 
binding legislation was introduced. 

Duirin'j discussion Mayor Volrich advised the G.V.R.D. representa- 
tives Council had convened for the primary purpose of hearing and 
receiving their presentation and would meet again in Committee to 
determine the City's position in regard to the proposals. Preliminary 
a5;3ossnent of the financing Corm.ula indicated a heavy and inequitable 
burden would be imposed on the taxpayers of Vancouver and it could be 
GxpGCtcd that the City's consideration of the proposal would result in 
soT>e counter pro])Osals v/ith rec;ard to financing. 


Cont ' d 


city of Vancouver 
Special Council Meeting 

January 24, 1977 

GVRD Regional Transportation 
Proposal (cont'd) 

Referring to concern expressed by members of Council in regard 
to adequate citizen participation on the question of Light Rapid 
Transit, the Mayor urged input from citizens be scheduled for the 
initial planning stages rather than later on in the process as, in 
his opini.on, a large-scale selling job would have to be undertaken to 
gain public support. 

The Council agreed further consideration be given to the G.V.R.D 
proposal at a meeting of the Standing Committee of Council on 
Transportation to be arranged by the Mayor and the Committee Chairman 
and to which all members of Council would be invited- 


The meeting adjourned at approximately 4:05 p.m. 


* * * 


The foregoing are Minutes of the /Special Council Meeting 
of January 24, 1977, adopted on /February 8, 1977. 



CITY CLERK 


CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 


A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, January 25, 1977, in the Council Chamber, 
commencing at 2:00 p.m. 

PRESENT : Mayor Volrich 

Aldermen Bellamy, Brown, Ford, Gerard, 
Gibson, Harcourt, Kennedy, 
Marzari , Puil and Rankin. 

CLERK TO THE COUNCIL: D.H. Little. 


PRAYER 

The proceedings in the Council Chamber were opened with 
prayer . 

' IN CAMERA ' MEETING 

The Council was advised that there were matters to be 
considered 'In Camera' later this day. 


ADOPTION OF MINUTES 

MOVED by Aid . Puil 
SECONDED by Aid . Harcourt 

THAT the Minutes of the Regular Council Meeting of January 
18, 1977, with the. exception of the 'In Camera' portion, be 
adopted . ' 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Rankin 
SECONDED by Aid, Harcourt 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Volrich in the chair. 

- CARRIED UNANIMOUSLY 


REPORT REFERENCE AND MANAGER'S REPORT "B" 

B. Stanley Park - Lions Gate 
Bridge Roadway. 

The City Engineer, Mr. Readshaw - Director of Design, Provincial 
Department of Highways and Mr. Foster - Director of Planning, Park 
Board, gave a report reference for Council's information. Mr. 
Readshaw outlined the proposal and detailed the benefits to the 
City should the Lions Gate Bridge Roadway be widened. The City 
Engineer reviewed the advantages and disadvantages of the proposal 
with particular reference to the benefits which would accrue in the 
movement of traffic along Georgia Street and through Stanley Park. 


Cont 'd 
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Board of Administration, October 2, 1970 (BUILDING - 6) 

Clause 4 continued 

The site in question is an isolated RM-3 zoned lot with all 
surrounding properties to the east, west and south zoned M-1 
Industrial. This particular lot was included in an application 
for rezoning of a number of lots on the south side of Southwest 
Marine Drive in 1963, but at that time the owner did not wish 
to dedicate the southerly 20' for lane purposes and therefore 
the rezoning of this particular lot was not implemented by 
Council . 

The Town Planning Commission on September 11, 1970 recommended 
that the application be approved subject to prior compliance 
by the owner to the following condition: 

The southerly 20' of the site to be first dedicated 
to the City for lane purposes. 

The Technical Planning Board on September 18, 1970 also 
recommended that the application be approved subject to 
the same condition. 

Your Board RECOMMENDS that the reports of the Technical Planning 
Board and Town Planning Commission be received and the matter be 
referred for the consideration of Council at a Public Hearing. 

INFORMATION 

5. Greater Vancouver Real Estate Board 
False Creek Development 


The Director of Planning reports as follows: 

"City Council has received a letter from the Greater Vancouver 
Real Estate Board dated September 21, 1970. This letter is 
circulated . 

The Real Estate Board concurs with the report on the 'staging 
and implementation of development of False Creek' dated 
July 31, 1970, which was approved by Council on August 6, 1970. 
The letter, however, cautions Council that a 'full evaluation 
of the development potential of False Creek' has not been 
completed and that rezoning proposals for the Fairview Slopes 
have not been produced. 

Council is aware that reports are being completed as follows: 

1. A policy plan for the whole of False Creek. 

2. Zoning Proposals for the Fairview Slopes (which relate 
to the acceptable concepts for False Creek previously 
discussed by Council) . 

3. The development procedure for the City's 85 acres. 

Each of the foregoing reports will recognize previous policy 
decisions and is complementary to the others. It is anti- 
cipated that all three reports will be in Council 's hands 
before the end of October." 

Your BOARD submits the foregoing report for the information of 
the Council. 


******** 


FOR ADOPTION SEE PA6E(S) .3 
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REPORT REFERENCE & MANAGER'S REPORT (Cont'd) 

Stanley Park - Lions 

Gate Bridge Roadway (Cont'd) 

Mr. L. Foster detailed the benefits to the Park Board from the 
proposed widening - increased pedestrian safety, reclamation for 
park use of the present Chilco bus loop, as well as an opportunity 
to make a major landscape statement through the bridge road. He 
advised the Park Board had reviewed the proposal and referred it 
to its Planning Committee for further consideration and report 
back. The Park Board also favours a Public Meeting sponsored 
jointly by the Park Board and Council. 

Mr. D. Hickley, Planning Department, expressed the department's 
concern about the proposal and stated the exclusive bus lane is not 
needed in the morning, only for the evening rush hour and it is 
doubtful whether the saving of two to four minutes in travelling 
time will induce people to switch to public transit. The Planning 
Department recommended a Public Information Program be undertaken 
and time allowed for careful consideration of this proposal. He 
also referred to an addendum to the Director of Planning 's comments, 
distributed this day, which illustrated the existing roadway, 
possible improvements to the existing roadway and the proposed 
four- lane roadway. 

Council also noted a letter from the Vancouver City Planning 
Commission requesting an opportunity to consider the Manager's 
report on the Stanley Park - Lions Gate Bridge Roadway for report 
to Council before a final decision is made. 

MOVED by Aid. Marzari 

THAT Council request the Park Board to jointly sponsor a 
Public Meeting to provide an opportunity for citizen input on the 
proposal contained in the Manager's report dated January 18, 1977. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt 

THAT the letter from the Vancouver City Planning Commission 
dated January 24, 1977, be received and the Manager's report re 
Stanley Park - Lions Gate Bridge Roadway be referred to the 
Vancouver City Planning Commission for consideration and report 
back . 

- CARRIED UNANIMOUSLY 


UNFINISHED BUSINESS AND DELEGATIONS 
1 . Kitsilano Tidal Pool Replacement 

Council, on January 18, 1977, agreed to hear a presentation 
by the Park Board on various options for the Kitsilano Tidal Pool 
replacement, resulting from preliminary architectural work 
commissioned by the park Board. 

Commissioner Ian Bain, Chairman of the Park Board addressed 
Council and submitted a letter dated January 24, 1977 advising 
the the Board has included $750,000 in its budget for 1977 and 
is requesting a Council commitment of an additional $750,000 in 1978 
to permit a contract to be awarded for rehabilitation of the 
Kitsilano Swimming Pool. A significantly reduced capital allocation 
for 1977 could likely mean a Board decision to abandon its rehabil- 
itation project at this time. The Board requested a decision from 
Council on its 1977 Suplementary Capital requests within two weeks. 


Cont ' d . 
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UNFINISHED BUSINESS AND DELEGATIONS (Cont'd) 

Kitsilano Tidal Pool Replacement (Cont'd) 

Mr. Ron Howard, Architect, reviewed the various rehabilitation 
options submitted to the Park Board for consideration. The Board 
had chosen option 'D' and Mr. Howard explained the proposal as well 
as the other options considered by the Board. 

Commissioner R. Eraser also addressed Council and submitted 
a brief reiterating the request made by the Park Board Chairman, 
Commissioner Ian Bain. 

The Mayor undertook to attempt to bring in a report to Council 
on the 1977 Supplementary Capital Budget within six weeks. 

MOVED by Aid. Puil 

THAT the representations from the Park Board and Mr. Ron 
Howard, and the brief submitted this day, be received and the whole 
matter be referred to the Standing Committee on Finance and 
Administration for further discussion and review. 

- CARRIED UNANIMOUSLY 

The Council recessed at 3.55 p.m., and, 
following an 'In Camera' meeting in the 
Mayor's office, reconvened in the Council 
Chamber at 4.50 p.m. Mayor Volrich in the 
Chair and the same members present. 


2. Proposed Demolition of 
3225 Point Grey Road. 

On March 16, 1976 City Council passed a motion that the 
Supervisor of Properties be authorized to obtain vacant possession 
of 2823-25, 3225 and 3235 Point Grey Road and to demolish when 
vacant . 

Council, on January 18, 1977, approved a request from Mr. M.J 
Burgess to appear on the Park Board's intention to demolish 3225 
Point Grey Road. Mr. Burgess read a brief which was circulated 
to Council. He also circulated a letter from Mr. Peter Holdstock 
dated January 24, 1977, opposing the demolition, as well as some 
pictures of the exterior and interior of the house. In his brief 
Mr. Burgess referred to the fact that two doors from Seagate Manor 
a new house is presently being built and suggested that, in view 
of this , there was inconsistency in the City wishing to demolish 
3225 Point Grey Road for a park. He, and the other residents of 
the house, opposed the demolition and requested that Council retain 
this dwelling. 

Circulated for Council's information was a letter from the 
Park Board, dated January 25, 1977, in which Council was advised 
that the Board, when considering the demolition of this property 
had resolved: 

'That the Board reiterate their stand that the property 
at 322 5 Point Grey Road be developed as a lookout park 
and the existing residential structure be demolished 
as soon as possible.' 


Cont 'd . 
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UNFINISHED BUSINESS & DELEGATIONS (Cont'd) 

Proposed Demolition of 

3225 Point Grey Road (Cont ' d) 

MOVED by Aid. Rankin 

THAT the Supervisor of Properties be instructed not to obtain 
vacant possession or demolish the house at 3225 Point Grey Road. 

- LOST 

(Aid. Brown, Ford, Gerard, Gibson, Harcourt, Kennedy, 
Marzari, and Puil opposed) 

MOVED by Aid. Brown 

THAT Council reiterate its decision of March 16, 1976, that 
the Supervisor of Properties be authorized to obtain vacant possession 
of 2823-25, 3225 and 3235 Point Grey Road, and to demolish when 
vacant . 

- CARRIED 

(Aid. Bellamy and Rankin opposed) 

Mr. Burgess requested one month's extension to permit him 
and the other tenants time to relocate. The Mayor suggested he 
discuss this matter with the Supervisor of Properties. 

Seagate Manor 

Council, on January 18, 1977, requested that when the matter 

of 3225 Point Grey Road is before it, the Director of Legal Services 

report on the status of the legal proceedings re Seagate Manor. 

The Director of Legal Services, in an oral report, advised 
that a group has commenced action alleging that the City does not 
have authority to use funds intended for park purposes, for 
housing. However, the City has not undertaken any renovations 
to Seagate Manor and, therefore, the legal action is not proceeding 
at this time . 

COMMUNICATIONS OR PETITIONS 

1 . Variety Clubs International 

1977 Telethon - Grant Request . 

in a letter dated January 7, 1977, Variety Clubs International 
requested Council's consideration of the following grant towards 
its 1977 Telethon, February 19-20, 1977: 

Theatre Rental. $ 4,025.00 

Police Protection and Security. $ 6,134,80 

$ 10,159 .80 

MOVED by Aid. Gibson 

THAT Council approve a grant to Variety Clubs International 
of $4,025.00 for Theatre Rental for their 1977 Telethon. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY. 
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COMMUNICATIONS OR PETITIONS (Cont'd) 

2 . Safe Bicycling Week - 
March 20 - 26, 1977 

In a letter dated January 18, 1977, 
requested that Council proclaim the week 
as Vancouver Safe Bicycling Week. 

MOVED by Aid, Rankin 

THAT the week of March 20 - 26, 1977, be proclaimed as 
"Vancouver Safe Bicycling Week'. 

- CARRIED UNANIMOUSLY 


3 . Vehicles for Hire Board 

In a memorandum dated January 20, 1977, the Mayor recommended 
that the Vehicles for Hire Board be discontinued, and the matters 
previously dealt with by the Board be referred to the Standing 
Committee on Transportation. He further recommended that a 
Special Committee, consisting of Alderman Rankin, the City Manager 
and the Director of Legal Services, be authorized to deal with 
the matter of the City's Auto-Towing Contract and report to Council 
at the appropriate time . 

MOVED by Aid. Puil 

THAT the foregoing recommendations of the Mayor be approved; 

FURTHER THAT the Director of Legal Services be instructed to 
bring in the appropriate amending By-law. 

- CARRIED UNANIMOUSLY 


CITY MANAGER'S AND OTHER REPORTS 

A . CITY MANAGER 'S 
GENERAL REPORT 
(JANUARY 21, 1977) 

Works and Utility Matters 
(January 21, 1977) 

Closure of Portion of Alberta Street 
South of 49th Avenue - Langara Development 
(Clause 1) 

MOVED by Aid. Gerard 

THAT the recommendation of the City Manager, contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 


Vancouver Safety Council 
of March 20 - 26, 1977, 
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CITY MANAGER ' S AND OTHER REPORTS (Cont'd) 

Building and Planning Matters 
(January 21, 1977) 

Text Amendment to Limit Office 
Development in (C-2) 
Commercial Districts. 
(Clause 1) 


MOVED by Aid. Kennedy 

THAT the recommendation of the City Manager, contained in 
this clause, be approved. 

- (deferred) 

MOVED by Aid. Rankin 

THAT the motion by Alderman Kennedy be deferred until the 
Director of Planning has an opportunity to present a report reference 

FURTHER THAT the Planning Department and the G.V.R.D. be 
requested to present a report reference on the Livable Region Plan 
when this clause is again being considered by Council. 

- CARRIED 

(Aid. Gerard opposed) 


^inanco M.attprn 
(January 21, 1077) 

The Council considered this report which contains ^o'\r 
clauses identified as follows: 

Cl. 1: Tender Awards 

CI. 2: Grants in Lieu of Various Tax Levies 

Cl. 3: Park Board. Biadaet Reallocation 

Cl. ^ : T^ederal FnT'-'lovrient Procyrans - Canada 

^'or]:-, ]n77_7n -^'ounq Canada \>7orks, Fnnri.Gr 1'^''" 

Tender Awards 
(Clause 1) 


MOVED by Aid. Rankin 

THAT this clause in the report be received for information. 

- CARRIED UNANIMOUSLY 


Grants in Lieu of Various Tax Levies 
(Clause 2) 


MOVED by Aid. Rankin 

THAT the grants in lieu of taxes to religious organizations, 
hospitals and charitable organizations, totalling $91,886.01, and 
detailed in the Manager's Report dated January 21, 1977, be 
approved; effective dates of these grants to be as shown in the 
Manager's report. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY. 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Finance Matters 
(January 21, 1977) (Cont'd) 

Park Board Budget Reallocation 
(Clause 3) 


MOVED by Aid. Rankin 

THAT the recommendation of the City Manager, contained in 
this clause, be approved, after amending the figure of $60,000 
under Kitsilano and Sunset Ice Rinks, to read $65,000- 

- CARRIED UNANIMOUSLY 


Federal Employment programs - 
Canada Works and Young Canada 
Works, Summer 1977. 
(Clause 4) 

MOVED by Aid. Harcourt 

THAT the City participate in Phase I of Canada Works and 
Young Canada Works programs; 

FURTHER THAT the Standing Committee on Finance and Administration 
be authorized to review proposals from departments and Boards and 
to approve submission of applications to Canada Manpower up to a 
maximum of $200,000. 

- CARRIED 

(Aid. Bellamy, Brown and the Mayor opposed) 


Property Matters 
(January 21, 1977) 

Preservation of Artifacts 
(Clause 1) 

MOVED by Aid . Puil 

THAT this clause in the report be received for information. 

- CARRIED UNANIMOUSLY. 

B. Stanley Park - Lions Gate 

Bridge Roadway 

For Council action on this report see pages 1 and 2 . 

C. Senior Citizens' Housing Project 
and Provincial Government. 


MOVED by Aid. Rankin 

THAT the recommendation of the City Manager, contained in 
this report, be approved. 

- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

D - City of Vancouver Parking Facilities 

MOVED by Aid . Harcourt 

THAT the recommendation of the City Manager, contained in 
this report, be approved. 

- CARRIED UNANIMOUSLY 

Alderman Harcourt requested that, following a report 
from the City Engineer on Downtown parking, the Mayor 
arrange a meeting with the Downtown Parking Corporation 
and the Downtown Business Association on City of 
Vancouver parking facilities and other matters of concern 
to them in the Downtown area . 


E . Christ Church Cathedral . 

MOVED by Aid. Puil 

THAT the Director of Planning continue his attempts to contact 
Grander Developments Ltd., to determine the present status of its 
development on the site adjacent to Christ Church Cathedral, and 
report back. 

- CARRIED UNANIMOUSLY 


STANDING COMMITESS AND OTHER REPORTS 

I . Report of Standing Committee 
on Transportation. 
(January 12, 1977) 

Aerobus Transportation System 
(Clause 1) 

MOVED by Aid .Rankin 

THAT this report of the Committee be received for information. 

- CARRIED UNANIMOUSLY 


IT. Renort of Standinq Connittee 
on Connunitv Services, 
January 13, 1*^77 

The Council considered this report which contains four 
clauses identified as follov/s: 

CI. 1: OutstandincT Matters for Community Services 
Connittee 

CI. 2: Victory Hotel, 391 Powell Street 

CI. 3: DERA - Pronosed Amendment to Zoning and 

Development B'^-lav; 
Cl. ^: False Creek Day Care 

Outstanding Matters 
(Clause 1) 

MOVED by Aid. Rankin 

THAT the recommendation of the Committee, contained in item 'f' 
re the proposed Detoxification Centre at China Creek Park , 
be approved . 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Rankin 

THAT the recommendation of the Committee re Income Tax Buying 
Companies, contained in this clause, be approved. 

- CARRIED UNANIMOUSLY 
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Standing Committee on 
Community Services 
(January 13, 1977) Cont'd. 

Victory Hotel, 391 Powell Street 
(Clause 2) 


MOVED by Aid. Rankin 

THAT the recommendation of the Committee, contained in this 
clause, be approved. 

- CARRIED UNANIMOUSLY 

D.E.R.A. Proposed Amendment to 
the Zoning and Development By-law 
(Clause 31 


MOVED by Aid. Rankin 

THAT the recommendation of the Committee, contained in 
this clause, be approved. 

- CARRIED 

(Aid. Gibson and Kennedy opposed) 

False Creek Day Care. 
(Clause 4) 


MOVED by Aid. Puil 

THAT recommendations 'A' and 'B' of the Committee, contained 
in this clause be referred back to the Standing Committee on 
Community Services for a comprehensive report from the Director 
of Social Planning on Day Care Centres within the City of Vancouver. 

- CARRIED 

(Aid. Gerard, Harcourt, Marzari and Rankin opposed) 

MOVED by Aid. Harcourt 

THAT recommendations 'C', 'D', 'E' and 'F' of the Committee, 
contained in this clause, be referred back to the Standing Committee 
on Community Services for further consideration. 

- CARRIED UNANIMOUSLY 


III. Report of Standina Conmittee 
on Finance & Administration, 
January 13, 19 77 

The Council considered this report v^hich contains six 
clauses identified as follows: 

Vancouver Javcees Sea Festival - Grant Request 
Vancouver Public Librarv Board - Proposed West 
Point Grev Librarv 

Fire Fighting Services from the Water - 
Vancouver Harbour 

Finance Committee List of Outstanding Matters 
as of January, 1977 

Vancouver New Mu.<-ic Society - 1977 Grant Request 
Dental Fees Charged by the Dental Division of 
the Health Department 


CI. 

1: 

CI. 

2: 

CI. 

3 : 

CI. 

4 : 

CI. 

5: 

CI. 

6 : 
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STANDING COMMITTEES & OTHER REPORTS (Cont'd) 


Report of Standing Committee 

on Finance & Administration ( Cont ' d ) 

Vancouver Jaycees Sea Festival - 
Grant Request. 

(Clause 1) 


MOVED by Aid. Kennedy 

THAT recommendation 'B' of the Committee, contained in this 
clause, be approved. 

- LOST NOT HAVING 
RECEIVED THE 
REQUIRED MAJORITY 

(Aid. Bellamy, Ford, Gerard, Harcourt, Marzari, 
Puil, Rankin and the Mayor opposed) 

MOVED by Aid. Rankin 

THAT Council approve a grant to the Vancouver Jaycees Sea 
Festival of $8,500 being the 1976 City grant and any increase in 
the grant amount be deferred pending a decision by Council on 
1977 grant increases . 

- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 

Vancouver Public Library Board - 
Re Proposed West Point Grey Library 
(Clause 2) 


The Mayor advised that, as directed by the Committee, he 
had written the contractor and requested that he reserve space in 
his building for a library until April 1977 when the City will 
have had an opportunity to review its budget requirements for 1977 
The contractor, in a phone call to the Mayor, advised he is 
prepared to grant this request. 

MOVED by Aid . Puil 

THAT this clause in the Committee's report and the Mayor's 
oral report be received for information. 

- CARRIED UNANIMOUSLY 


Fire Fighting Services from the 
Water - Vancouver Harbour 
(clause 3) 


MOVED by Aid. Rankin 

THAT the recommendations of the Committee, contained in this 
clause, be approved. 

- CARRIED UNANIMOUSLY 


Outstanding Matters as of 

January 1977. 

(Clause 4) 


MOVED by Aid . Harcourt 

THAT this clause in 
information. 


the Committee's report be received for 

- CARRIED UNANIMOUSLY 
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STANDING COMMITTEES & OTHER REPORTS (Cont'd) 

Report of Standing Committee 

on Finance and Administration (Cont'd) 

Vancouver New Music Society - 

1977 Grant Request. 

(Clause 5) 

MOVED by Aid. Brown 

THAT the recommendation of the Committee, contained in this 
clause, be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 


Dental Fees Charged by the Dental 
Division of the Health Department 
(Clause 6) 

MOVED by Aid. Gibson 

THAT the recommendation of the Committee, contained in this 
clause, be approved. 

- CARRIED UNANIMOUSLY 


G.V.R.D. MATTERS 

G.V.R.D. Livable Region Plan . 

Alderman Harcourt distributed for the information of new 
Council members, a copy of background material submitted to 
Council on May 11, 1976, on the Livable Region Plan. 


RISE FROM COMMITTEE OF THE WHOLE 

MOVED by Aid. Rankin 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

ADOPT REPORT OF COMMITTEE OF THE WHOLE 

MOVED by Aid. Harcourt 
SECONDED by Aid. Kennedy 

THAT the report of the Committee of the Whole be adopted. 


- CARRIED UNANIMOUSLY 


B9ard of Administration, October 2, 1970 (FINANCE - 1) 

FINANCE MA TTERS 
RfiCOMMENDATION 


Sinking Fund and Investment Matters, Augus t, ] 970 

The Board considered the following report of the Director of Finance 
respecting ^ 

(a) Security transactions during the month of August, 1970. 

(b) Summary of Securities held by the General and Capital Accounts 
as at August 31 , 1970. 

GENERAL AND CAPITAL ACCOUNT TRANSACTIONS 


Maturity Maturity Term Yield 

Da|te Type of Securit y Date Val ue Cost Days % 

Bank Deposit Receipts Purchased and Re deemed in August 

Au|g. 5 Bank of Montreal Aug. 27/70 $702,900.68 $70p,00£.£0 22 6.875 

Bank Deposit Receipts Purchased f or Redemption 

Au^. 5 Banque Canadienne Nationale Sept. 29/70 $505,613.01 $500,000.00 55 7.^5 

5 Bank of Nova Scotia Dec. 1/70 1,331,991.25 1,300,000.00 118 7.612 

5 Bank of Nova Scotia Dec. 16/70 513,924.92 500,000.00 133 7 

5 Royal Bank of Canada Oct. 28/70 712,098.30 700,000.00 84 7.51 

5 Royal Bank of Canada Nov. 23/70 306,952.60 300,000.00 110 7.69 

5 Royal Bank of Canada Nov. 30/70 1,331, 96!. 84 1,300,000.00 117 7.67 

5 Royal Bank of Canada Dec. 4/70 205,098.58 200,000.00 121 7.69 

$4,907,640.50 $4,800,000.00 


DEBT CHARGES EQUALIZATION FUND 


Dape Type of Security Maturity Maturity 

- -. i ^--r — T Date Value Price Cost Term Yield 

Disposals of Bonds ^ 

Auji.l3 Canadian National Dec. 15/71 $500,000.00 98.35 $491,750.00 lyr/4mos. 6.80 
Railways 5i% =ae=====s =g i 

Acquisi ti on of Treas u ry Notes 

Au<|.13 Alberta Municipal 

Financing Corporation 

Treasury Notes Sept. 2/70 $492 ,769.83 $490,820.00 20 days 7.25 

SINKING FUND TRANSACTIONS 

Type of Security Maturity Maturity Term Yield 

Da^e Date Val ue Price Cost Yrs/Mos . t 

Debentures Purchased 

y 15 + City of Van. bit July 15/85 $1,055,871.45 $100.00 $1,055,871.45 15/0 8.50 

Auj.3^ City of Van. 3-3/4?; Dec. 1/70 5,000.00 98.30 4,915.00 0/4 9.00 

$1,060,871.45 $1,060,786.45 
+ Direct issue of local improvement to sinking fund 
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MOTIONS 


A. Allocation of Land for Lane 
Purposes (North 10 feet of 
East Half of Lot 17, Block 316) 

MOVED by Aid. Har court 
SECONDED by Aid. Puil 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for lane purposes, the following described lands: 

North 10 feet of the East half of Lot 17, Block 316, 
District Lot 526, Plan 590, the same as shown outlined 
red on plan prepared by G. Girardin, B.C.L.S., dated 
December 13, 1976, and marginally numbered LF 8015, a 
print of which is hereunto annexed; 

AND IfHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes, and declared to form and constitute portions of 
lane . 

- CARRIED UIIANI'i.OUSLY 

B. Allocation of Land for Lane 
Purposes (North 2 feet of 
Lot 33 except South 7 feet. 
Block 235) 


MOVED bv Aid. Har court 
SECONDED by Aid. Puil 

THAT WHEREAS the registered owner has conveyed to the Citv 
of Vancouver, for lane purposes, the following described lands: 

North 2 feet of Lot 33 except the South 7 feet, now road. 
Block 235, District Lot 526, Plan 590, the same as shov;n 
outlined red on plan prepared by G. Girardin, B.C.L.S., 
dated January 17, 1977, and marginally numbered LF 8057, 
a print of which is hereunto annexed; 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes, and' declared to form and constitute portions of 
lane . 

- CARRIED UNANIMOUSLY 

C. Allocation of Land for Road 
Purposes (West 7 feet of Lot 
40, Block 228) 


MOVED by Aid. Harcourt 
SECONDED by Aid. Puil 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for road purposes, the following described lands: 

VJest 7 feet of Lot 40, Block 228, District Lot 526 , 
Plan 59 0, the same as shown outlined orange on plan 
prepared by G, Girardin, B.C.L.S., dated November 15, 
1976, and marginally numbered LF 7991, a print of 
which is hereunto annexed; 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for road purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
road purposes, and declared to form and constitute portions of 
road. 


- CARRIED UNANIMOUSLY 
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NOTICE OF MOTION 


The following was submitted as Notice of Motion by 
Alderman Brown, and recognized by the Chair: 

Resolution re Seagate Manor - 
2831 Point Grey Road. 

MOVED by Alderman Brown 

THAT WHEREAS the property at 2 831 Point Grey Road, known 
as Seagate Manor, was purchased with funds from the Point 
Grey Road Waterfront Fund; 

AND WHEREAS by resolution duly passed by City Council, 
the Supervisor of Properties was authorized to obtain vacant 
possession of this property; 

AND WHEREAS the building has been vacant since August, 1975; 

BE IT RESOLVED THAT all buildings on the property at 2831 
Point Grey Road be removed and the property turned over to the 
care, custody and management of the Park Board. 


MOVED by Aid. Rankin, 
SECONDED by Aid. Marzari, 

THAT Dynamic Developments be granted permission to close. the 
6 00 Block Helncken Street to remove the crane from the Chateau 
Granville, subject to prior approval of the City Engineer in all 
respects . 


- (Notice) 


ENQUIRIES & OTHER MATTERS 


Alderman Rankin - 
Closure of 600 Block 
Helmcken Street 


raised the request of 
Dynamic Developments for 
permission to close the 
6 00 Block Helmcken Street 
in order to remove a large 
crane from the newly 
constructed Chateau Granville. 


- CARRIED UNANIMOUSLY 


Alderman Ford - 
4584 West 1st Avenue 


requested a report from the 
City Manager on the present 
status of the house at 4584 
West 1st Avenue. 


The Mayor so directed. 


The Council adjourned at approximately 6:55 p.m. 


The foregoing are Minutes of the iitdgular Council Meeting 
of January 25, 1977, adopted on Fifeloruary 8, 1977. 



CITY CLERK 


MANAGER'S REPORT, JANUARY 21, 1977 (WORKS 


WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 


RECOMMENDATION 

1. Closure of Portion of Alberta Street South of 49th Avenue adjacent to 
Lot A, Block 1165, District Lot 526, Plan 12842 - Langara Development 

The City Engineer reports as follows: 

"Daon Development Corporation has made application to subdivide Lot 3, 
Block 1165, District Lot 526, Plan 16033 (west side of Alberta Street south 
of 49th Avenue). Access from Alberta Street, to the most southerly of the 
2 new parcels in the proposed subdivision, requires that Alberta Street be 
extended 50 feet southerly into the City-owned golf course lands. Daon has 
agreed to pay for the cost of constructing the roadway extension. 

The Park Board has advised that they have no objection to the extension 
of Alberta Street provided the northerly part of the present cul-de-sac is 
closed and added to the golf course lands. 

I RECOMMEND that all that portion of Alberta Street outlined on 
plan marginally numbered LE 4487 be closed, stopped up, title taken thereto 
and subdivided with abutting City-owned lands." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
City Engineer be approved. 


Manager's Report, January 21, 1977 (BUILDING - 1) 

BUILDING & PLANNING MATTERS 

RECOMMENDATION 


1. Text Amendment to Limit Office Development 
in (C-2) Commercial Districts 

The Director of Planning reports as follows: 

"In March 1976, after reviewing a report on employment growth in Vancouver, Council 
concurred with a recommendation from the Director of Planning and instructed him 
to apply to amend the C-2 District Schedule so as to limit future office develop- 
ment in suburban commercial districts. The proposed amendment would permit 'office' 
as an outright use only if: 

1) the office portion of the building did not exceed a floor space ratio of 1.2, 
and 

2) the net office floor area did not exceed 5,000 square feet. 

Offices in excess of these limits would only be permitted as conditional uses 
subject to special justification from the applicant and a report to Council from 
the Director of Planning. 

The proposed amendment was designed in anticipation of some possible negative 
side-effects of the City's implementation of the decentralization objectives of 
the G.V.R.D. Livable Region Program. There is a possibility that regional 
employers, diverted from the Downtown, will not locate in regional town centres 
as intended, but instead will choose to locate in the City's C-2 areas. This 
could alter the character and function of many such areas, converting them from 
district shopping areas to regional employment centres, with a consequent loss of 
local retail services and undesirable impacts on adjoining residential areas. 

We have now held three public information meetings on the proposed amendment (two 
in September and one on December 2nd, 1976). While meeting attendance has not 
been large, opposition, both at the meetings and through telephone calls, has been 
strong and vociferous. Minutes of the three information meetings are reported in 
Appendix A. We have also met with a special committee of the Real Estate Board, 
and that group has prepared a written position in opposition to the amendment (on 
file in the City Clerk's office). In addition, the Vancouver City Planning 
Commission has expressed reservations (Appendix B). 

This has become a very contentious issue. Several groups have now actively organ- 
ized to oppose the zoning change, and a lengthy series of potentially acrimonious 
public debates is anticipated. These will require a substantial amount of Planning 
Department staff time. 

The Director of Planning now believes that the level of public anxiety and result- 
ant expenditure of scarce staff resources is not justified by the uncertain 
benefits of the C-2 amendment. An office building boom in local commercial areas 
may not materialize. He therefore suggests that the proposed change not be 
pursued further at this time. Instead, the Planning Department should continue 
to carefully monitor new office development in C-2 zones, noting particularly the 
rate of change in construction activity and the level of regional office use. This 
information should be reported to Council at least once a year, along with a 
recommendation on any action necessitated by the observed trends. Council, how- 
ever, should be aware that this 'wait-and-see' strategy is potentially dangerous 
in that over time pressure against office limitation may mount to levels even 
higher than those existing today, especially if office development in C-2 areas 
does become more attractive to investors. 

The Director of Planning RECOMMENDS that Council instruct him to: 

^- Withdraw the application for the C-2 text change; 

Report in approximately one year's time on office development in C-2 districts." 

The City Manager RECOMMENDS that the recommendations of the Director 
of p lanninq be approved . r^r, 

FOR couNQi mim SE PAGE(s) ...a3 . 
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FINANCE MATTERS 


INFORMATION 


1 . Tender Awards 

The Purchasing Agent reports as follows: 

"In accordance with Council policy, contracts for the following supplies 
were awarded by the City Manager/authorized City Officials: 

Automobiles (7) 

Fabrication & Installation of Fuel Dispensing Truck Bodies (2) 
Lumber 

Supply & delivery of an indoor unit sub-station for the Kitsilano 

Sewage Pumping Station 
Aluminum Dump Truck Bodies (13) 
Supply of Envelopes - 1977 Requirements 
Automobile (1) 
5,8 Ton Tandem Roller (1)" 

The City Manager submits the foregoing report of the Purchasing Agent 
for the INFORMATION of Council. 


CONSIDERATION 


2. Grants in Lieu of Vancouver City, B.C. Assessment Authority, 
School District, Hospital District, Municipal Finance 
Authority and Greater Vancouver Regional District Tax Levies 


Tha Director of Finance reports as followsj 

••acquests for grants in liou of ta^ces have been received frora the following 
o rgeni stations • 

The Assessor for Vancouver under the B,G, Asaesenent Authority has certified thoy 
vdll be ohovjn as exempt on the 1977 Assessment Koll in accoxxlance tdth Charter pro- 
visions and the Director of Legal Services has confiraed the Cliaritable organizations 
qualify for tMs exera|Aion under Section 396-c(l) of the Vancouver Cliarter. 

These requestc for grants in lieu of taxes for the ixjriod froa poraof of occupancy 
or tha date of the first building inspection to tha date the properties become 
exempt, are subject to Coxmcil appro'^ral. 

The requests are presented to Council in three sections. 

A, rv5LIGICUS OHGAIjlZATiaiS 

!• Chidst Church of China $11,955.95 
300 iiiast Pender St. Lot h/l22/\% 
Church buildings and Senior Citizens Housing 

Exemption from taxes for this property v;as approved by City Council in 1971, but 
tliis exemption was cancelled in 1974 when tha property was registered in the name 
of China Villa Holdings Corp. 

The property was conveyed back to Christ Clairch of China on Apxdl 23, 1976. Tlie 
property is in use for Church and ch-aritablo purposes. 

Graiit to cover petiod from April 23, 1976 to Dqceraber 31, 1976 


(FINANCE - 1) 


Cont'd 
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Clause #2 continued : 

2. Eethaiiy Baptist Church $Jlj26.32 
fomerli' 149 2. 50th Ave. Lot 12/2/65I 

Church i>arking lot 

Occupied aid in use February 1| 1976» 

Graiit to cover taxes for period from Februaxy 1| 1976 to Deconber 31, 1976. 

3. Collinr^v.-Qod Ba^^tist Church 

3ZjOO lilk norenouth Lot 0/33/36 & 51 $149.57 

Clmrch parldiig lot 

Occupied orA in use frota October 1, 1976. 

Grcnt to covor period fxxxn October 1, 1976 to Decanber 31, 1976. 
B. IIOSPITAl;! 

I:Qunb r ' t» J'.>!3 ioh I'osrsibal ^ Soci-^h:? 673 » H? » 

3O8O i^rince ..award St. let A/133/2.64A 

Ilew nogpital Addition 

I'ato of rii'£ t building inspection Jonuaxy 14, 1975* 

Grant to cover ;>9riod from Jaauaiy 14, 1975 to Dccanber 31 » 1976. 

0» CHARIT;\3LE OHQAIIIZATiaiS 

1. The Elizabeth Fr/ gociaty of B.C. 

1736 Balaclava St. Lot 1 of E of 1/25A92 52,109,15 

CocBiunity Care Facilities - a home for young woaen in need 

Occupied by Society Septenibor, 1975. 

Date of first building inspection July 21, 1975 (for alterations). 
Grant to cover period from Jxily 21, 1975 to Decerabor 3I, 1976, 

2. Vsncouver Moital Patients Association Society 

2021 Sast Gth Ave. Lot 3 of D/152/26U $737.97 

Sjrvice centre for mental patients 

Occupied and in use from IJoveraber 1, 1975. 

Grant to cover period froa Noveaber 1, 1975 to Deceraber 31, 1976. 

3. VancouvgrH^>ichmond Association for the Maitally Retarded 
3.'*21 West 3i3th Ave. Lot 23 of k/ 71^7(^21 

Gixmp home for retarded children ^ 

Date of Building inspection June 24, 1976. 
Occupied ajod in use July 1, 1976. 

Grant to cover period from June 24, 1976 to December 31, 1976. 

4. British Sailors* Society (Canada) 

1014 liowo St. Lot 3 & Hi of 4/32/541 $2,917.80 

Club for Canadian, British and Foreign Gewnen 

Registered in Society's narae Januar:^ 29, 1974» 

Occupied frora February 1, 1974* 

Grant to cover period from February 1, 1974 to Decaaber 31, 1974. Property 
made axerapt by Assessment Authority in 1975. 

cont'd . . . 
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A3 grants in lieu of taxes are subject to Council approval, the above requesto 
for grants in lieu of taxes aTK>unting to $91»886,01 in total are submitted for 
Council consideration," 

The City Ilanager cubraits the foregoing report of tiie Director of Finance for 
Council's Cai3IDSil.\TICK, 


RECOMMENDATION 


3 . Park Board Budget Reallocation 


The Superintendent of Parks and Recreation reports as follows: 

"Budget estimates are prepared annually in the last three months of 
each year and submitted to the City's Finance Department by January 15 for 
inclusion in the City's budget for that year. It is understood that in an 
operation the size and diversity of the Park Board that variances will occur 
in budget appropriations as a result of emergencies, re-evaluation of projects, 
staff reclassifications, etc. In recognition of the possible delays that 
could result in obtaining City Council's approval for each occasion the Park 
Board has been granted the authority by Council to reallocate up to $5,000 per 
program in the Revenue budget and up to $25,000 per project in the Capital 
budget. Upon approval of such transfers from the Park Board the alterations 
to the budget are forwarded to the City's Finance Department. When it is 
necessary to transfer over the above amounts approval of Council is required. 
The subject of this report is to request Council's approval for transfer of 
funds within the total approved budget that are in excess of the limits of 
the Park Board. I respectfully request City Council's approval of the 
following reallocation within Park Board's 1976 Estimates. 

1976 PARK BOARD REVENUE BUDGET 

Basic Budget ; 

Funds Required for Staff Reclassifications 

Additional funds are not provided to the Board's budget each 
year for reclassifications. The necessary funds must be made 
available from approved positions that have been vacant, thereby 
generating surplus funds. Two such reclassifications have taken 
place, i.e. 

(a) Reclassification of supervisory personnel $9,240.00 
(City Manager's Report, December 30, 1975) 

which requires retroactive pay 

(b) Apprenticeship pay rates (City Council $6,568.00 
Minutes, January 27, 1976) 

A review of approved salaried positions has revealed that a number 
of positions in the Recreation Division remained vacant and sufficient funds 
are available. 


N.N.R. - Unallocated ; 

The Park Board annually includes an appropriation within the total 
of approved N.N.R, 's in order to undertake projects that result 
during the course of the year. Such projects are generally of an 
unexpected or emergency nature. The following projects have been 
funded from unallocated N.N.R. Explanations are provided for 
projects in excess of $5,000. 

Balance Available ton onn n 


Cont'd 
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Clause #3 continued : 

1. Sunset Nursery Renovations $5,500.00 

This project included provision of a refrigerated 
room to store bulbs and provide for the rotation 
of seasonal plants. The greenhouse has been 
without such a facility and significant loss of 
plant material and inefficient operation has 
resulted. The growing demand for seasonal 
displays and storage of bulbs for locations 
such as VanDusen Gardens have put additional 
pressure on the greenhouse operation this year. 
Also, renovation work such as providing shelves 
and cement pathways has been undertaken. These 
renovations comprising $11,000. have been 
provided by $5,500. of unallocated and re- 
allocation of two approved N.N.R. projects 
of $3,000. and $2,500. 

2. Staff Relocation and Interview Expense $8,500.00 

These expenses are normally of a recurring nature 
and relate to the recruitment, hiring and re- 
location of new employees from out of the local 
area, in the professional category. In 1976, 
the filling of a number of vacant positions in 
the Recreation Division took place as follows: 

Interview Expenses $1,000. 
Relocation expenses 

- Dir. of Recreation 2,200. 

- 3 Area Managers 5,300. 


$8,500. 


3. Office Renovation and Equipment $7,000.00 

In 1975, the Park Board office was expanded to 
include a new wing. The Recreation Services 
Division was located in the upper floor of the 
new wing, and it was decided at that time, to 
experiment with the open office concept. Several 
problems have resulted, such as noise levels and 
privacy for the Director of Recreation and the 
Manager of Central Recreation Services. 
Interior design changes at a cost of $4,500 were 
necessary to solve these problems. Also, improper 
ventilation of the drafting section have resulted 
in a cost of $400. - to provide a casement window. 
Additional office furnishings at a cost of $2,100 
were necessary to provide office furniture for the 
position of Director of Communications and also to 
provide a table and cupboard space for the Manager 
of Operational Systems which was lost during the 
office renovations. 

4. Vancouver Aquatic Centre $1,000.00 
Curb improvements. 

5. Hastings Community Centre $2,500.00 
Additional funds provided to N.N.R. to replace boiler. 

6. Lumberman's Arch Tidal Pool $1,500.00 
Repairs to concrete slabs. 

7. Aerial Photographs $750.00 

Additional to N.N.R. provided for update and 
replacement of aerial photo coverage. 


Cont'd , . , 
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Clause #3 continued : 

8. Stanley Park Sports Area $500.00 

Additional to N.N.R. provided for renewal of 
sewer outfall . 

9. Stanley Park Service Yard $550.00 
Renovation of horse coral for mounted squad. 

10. Park Board Legal Bill $500.00 

Additional to amount provided for Point Grey Road 

property acquisition. 

$28,300.00 

Balance Available $900.00 


N.N.R. - Transfer of Approved Projects : 

Several projects approved within the total N.N.R. 's have been 
reallocated for the following reasons: 

1. Percy Norman Pool Boiler Replacement - 

Sunset Nursery Boiler Replacement $8,500.00 

Repairs to heating and circulation systems are of 
a recurring nature and each year a limited 
allocation is available to replace those units 
that are in the worst condition. In 1976, replace- 
ment of the hot water tank and circulation pipes 
at Percy Norman Pool was required by the boiler 
inspector at a cost of $8,500. Following approval 
of this item in N.N.R. the 1976 Capital budget was 
approved with an amount of $175,000 for major- 
repairs at Percy Norman Pool. It was recommended 
that the heating problems be considered and funded 
by capital as consultants reviewed the entire 
facility. It was recommended that the Board's 
second priority - Sunset Nursery Boiler Replacement 
be undertaken at a cost of $8,500. This unit is 
in excess of 40 years old and has been ordered 
replaced by the boiler inspector. 

2. Capilano Stadium Floodlight Replacement - 

Repairs to Ice Rinks $10,000.00 

The 1976 list of N.N.R. items did not include 
provision for repairs to ice rinks which 
annually occurs during the summer shutdown. 
An amount of $10,000 was considered necessary 
to effect essential repairs to all ice rinks. 
A review of approved projects was undertaken 
to identify projects that would not be under- 
taken in 1976. The allocation of $12,500 for 
floodlighting at Capilano Stadium was reduced 
by $10,000 to provide funds for ice rink repairs. 
The balance of $2,500 would be used for minimum 
repairs to floodlights as it was found that in 
order to properly renovate the lighting system 
at the Stadium an estimated $100,000 would be 
necessary and would have to be considered 
within the priorities of future capital budgets. 


Cont'd 


33 

Board of Administration, October 2, 1970 (FINANCE - 2 ) 

Sini<ing Fund and Investmeot Matters, August, 1970 continued . 

(b) GENERAL AND CAPITAL 

Summary of Securities Held as at August 31, 1970 
Type of Security Par or Maturity Value Cost or Book Value 

Slhort Term 


Bank Deposit Receipts due 1970 $30,793,67^.13 $30,100,000.00 

Bank Deposit Receipts due 1971 4,600,835.07 4,300,000.00 

ijreasury Notes Alberta Municipal Financing Corporation 492,769.83 490,820.00 

$35,887,279.03 $34,890,820.00 


RECOMMENDATION 


Recommended by your Board that the report of the Director of Finance on 
inking Fund and Investment Matters for August, 1970 be confirmed. 

FbR INFORMATION OF COUNCIL 


By authority of Council on September 8, 1970 the City has purchased forward 
exchange contracts for $6,700,000 (US) for delivery on March 15, 1971 at a premium 
oF 1.3125?;. The Bank of Nova Scotia and the Royal Bank of Canada each received a 
contract for half the amount. 


****** 
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Clause #3 continued : 
N.N.R. - Income Operations : 

A miscellaneous (unallocated) amount of $15,000 was approved in 1976 
Income Operations. Expenditure of this account is generally limited to 
small purchases of an emergency or unexpected nature. One project has 
been identified which should be reported. 


The repairs to Langara Clubhouse represented hooking up to the City 
sewer line and reconnecting the water service to provide an acceptable 
standard. 


Park Board Capital : 


Vanier Park Development 

During the fall of 1975 and the spring of 1976 the Park Board 
was involved in L.I. P. project - Vanier Park/Kitsilano, Cycle 
and Pedestrian Trails. The project was designed to contribute 
to the creation of 3/4 's of a mile of pedestrian and cycling 
trails, consisting of clearing, grading, drainage, landscape 
preparation and foreshore protection in Vanier and Kitsilano 
Park Areas. The project employed 10 L.I. P. workers for 
approximately 30 weeks. As work proceeded on this project 
it became evident that substantial material (gravel), supervision, 
planning time, and equipment costs would result because of the 
extensive landfill that was necessary to provide a permanent 
shoreline. L.I. P. projects traditionally allow only minimum 
amounts for these types of costs as the intent is to provide 
employment. The small balance of 1973 capital funds of $500 
available at the commencement of the project was expended and 
an additional amount of $30,000 allocated from 1976 Park 
Development Funds. 


New Tempi eton Indoor Pool 

In 1974, the Park Board called for tenders on the construction 
of Tempi eton Pool and the low bid was well in excess of 
available capital funds. Plans and specifications were revised 
and a number of essential items were eliminated in order to 
proceed with construction as the high inflation rate at that 
time was rapidly increasing construction costs. Within the total 
budget provision an amount of $20,000 was available for furnishings, 
lockers, and equipment. It was necessary to provide additional 
funds of $30,000 available from minor facility development in order 
to open the pool . 


Langara Clubhouse Repairs 


$5,400.00 


Funds Available for Furnishings, Lockers, Equipment 


$20,000. 


Items Required: 


Lockers 

First Aid Equipment 
Janitorial & Mtce. Equipment 
Office Equipment 

Instructional & pool deck Equipment 

Lobby Furnishings 

Fabrication of beaches, cupboards. 


$25,400. 
1,200. 
1,600. 
2,500. 
5,000. 
1 ,200. 
10,000. 


etc. by Park Board staff 
Additional landscaping by 


3,100. 


Park Board staff 


$50,000. 


Additional Funds Required 


$30,000. 


Cont'd . . . 
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Clause #3 continued : 

Kitsilano and Sunset Ice Rinks 

In order to proceed with construction of the new ice rinks a 
number of items of equipment were deleted from the contract. 
Park Board staff were aware that additional capital funds 
would be required upon completion of the rinks for items 
as follows: 

Sound Systems $20,000. 

Exterior Signs, Sidewalk 15,000. 

crossings, speaker platform 

Refreshment Counter equipment 20,000. 

Score Boards 10,000. 


$65, 000. 


There are available capital funds in unallocated $30,000. and 
Sunset Community Centre Renovations $30,000. 

The City Manager RECOMMENDS that the foregoing request of the 
Superintendent of Parks and Recreation be approved. 


CONSIDERATION AND RECOMMENDATION 

4. Federal Employment Programs - Canada Works, 1977-7 8 
Young Canada Works, Summer 1977 

The City Engineer reports as follows: 

"The Government of Canada has announced two new employment programs - 

Canada Works is very similar to the current Local Initiatives except 
that projects must be additional to normal on-going activities and must create 
a minimum of five new jobs, matching the skills of those unemployed in the 
area. The program has two phases: 

Phase I - Applications by 4 February 1977, projects can start April 
to August 1977 and can run to March 1978. 

Phase II - Applications by 26 August 1977, projects can start October 1977 
to January 1978 and can run to March, 1978. 

Young Canada Works is summer employment for students, both Secondary and 
Post Secondary. Again, projects must be additional and they must create at least 
three new jobs. Applications are due by 4 February, 1977. 

Cost Sharing 

The Federal contributions (per man-week) are: 

Canada Works Young C.W. 

- to wages of one 'project manager', up to $180/m.w. $156/m.w. 

- to wages of other workers, up to $138/m.w. $120/m.w. 

- to Fringe Benefits, Material, Equipment, Etc. up to $ 30/m.w. $ 30/m.w. 

Using the 1976 base union rates for 'other workers' and assuming materials 
etc. costs are within the Federal amount, the City's share of the costs would 
be about: 

Canada Works Young C.W . 

'Inside' Workers (V.M.& R.E.U.) 6% 16% 

Outside Workers (C.U.P.E. 1004) 38% 44% 


Cont'd 
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Note: Wages above base rate, materials, equipment, etc. beyond the Federal 
amount, or any wage increase in 1977 would increase the City's share. 

Timing and Procedure 

Applications for Phase I of Canada Works and for Young Canada Works are 
due 4 February 1977. Departments and Boards are preparing their proposals now. 
If Council decides that the City will participate in either or both of these 
it is suggested that the Standing Committee on Finance and Administration (as 
in past programs) be authorized to review proposals in the week of 24-28 January, 
and to approve submission of applications to Canada Manpower. 

Indications at the time of writing are that several departments will 
be advancing proposals for these two programs. A preliminary tabulation will 
be available when Council deals with this report. 

Applications for Phase II of Canada Works are not due until August 
and a timetable for proposals. Committee and Council will be advanced later. 


Director of Finance's Comments 


The Director of Finance suggests that Council consider the following 
points when deciding whether the City will participate in either or both of: 

- Phase I of Canada Works 

- Young Canada Works 

1. The City's share of the projects will be charged against the 1977 Revenue 
Budget. The 1977 budget picture is unknown at this time and approval of 
expenditures in advance will limit Council's flexibility in establishing 
priorities when it considers the budget as a whole. 

2. The City is presently committed to an L.I. P. program currently underway that 
extends in some cases to July with the City funds, on projects approved to 
date, provided as follows: 


1976 Revenue Budget 

1977 Revenue Budget 

Total 


$ 32,000 
218.780 

$25 0,780 


3. The City participated in the Provincial student employment program PSEMP '76 
last summer, with the City's share of the cost $40,363. 

4. The City is faced with limited Capital Funds due to defeat of the majority 
of the Five Year Plan and Council will be faced with hard decisions on 
priorities for the 1977 Supplementary Capital Program. 

5. Work under these programs would be, by definition, additional to the City's 
normal activities. 

6. A summary of the City's expenditure from the Revenue Budget on various 
employment projects for 1975 and 1976 and committed to date for 1977 is 
as follows: 

1975 1976 1977 


1974/1975 LIP 
1975/1976 LIP 
1976/1977 LIP 

1975 SWIM Project 

1976 Student Summer Program 


$165,030 
21,217 

54,091 


$240,338 


$193,125 

32,000 $218,071 

40,363 - 

$265,488 $218.071 


It is noted that if City Council participates in employment programs at the 
same level in 1977 as in 1976 then approximately $50,000 could be provided 
for the 1977 portion of: 

Phase I Canada Works 
Young Canada Works 
Phase II Canada Works 


Cont'd . 
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Clause #4 continued: 


7. If Council authorizes the Finance and Administration Committee to submit 
projects in either or both of these programs then a dollar limit of the 
City's share should be established at this time by Council. 

Consideration 

A. Council is asked to CONSIDER whether the City will participate in either 
or both of: 

ff) Phase I of Canada Works 
Young Canada Works 

(Participation in Phase II of Canada Works will be considered later in the year.) 

B. If the City will participate: 

(i)The City Engineer RECOMMENDS that the Standing Committee of Council 
on Finance and Administration be authorized to review proposals from 
Departments and Boards and to approve the submission of applications 
to Canada Manpower. 

(ii)The Director of Finance RECOMMENDS that Council, at this time, 
establish the dollar limit for the City's share of the cost." 

The City Manager submits the matter of the City's participation in either 
or both of these programs for the CONSIDERATION of Council, drawing attention to 
the Director of Finance's comments. 

If Council decides that the City will participate, the City Manager 
RECOMMENDS that the recommendations of the City Engineer and Director of Finance 
be approved. 


FOR COUtJCIL ACnOM SEE PAGE{S) S2.rwES-. 
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MANAGER'S REPORT, JANUARY 21, 1977 


(PROPERTIES - 1) 


PROPERTY MATTERS 


INFORMATION 

1 . Preservation of Artifacts 

The Supervisor of Properties reports as follows: 

"Under Council Resolution of February 18, 197 5, it was 
resolved : 

'That the Director of Museums be notified 
immediately of every demolition permit application 
involving a building constructed prior to 1925, 
so that he may have the prior opportunity of 
acquiring and preserving any artifacts found 
worthy of same. ' 

On May 23, 1975, the Supervisor of Properties reported 
to Council of the possible complications expected 
if demolitions were delayed pending preservation 
procedures in removing any artifacts. Extensive 
vandalism often occurs during vacancy of the buildings 
and fire damage could occur more readily. In addition, 
the demolition cost to the City could be higher if 
artifacts salvaged by the Museums reduced the net 
return to the contractor. 

Under Council Resolution of May 23, 1975 it was resolved: 

'That the City absorb the additional costs of 
demolition caused by the removal of artifacts 
for a six-month trial period. At the end of 
that period, the Supervisor of Properties to 
report back on the extent of the program and 
the costs involved.' 

The six-month trial period was inadequate for sufficient 
statistics as City demolitions had decreased. However, 
there is now a more complete picture on the costs 
involved in the co-ordination of artifact preservation 
with the Director of Museums. 

In the period between May 197 5 and December 1976, 
demolition contracts for City-owned buildings have 
included 12 Apartment and Lodging Houses, 15 Commercial 
buildings and 21 Dwellings. The Director of Museums 
was contacted prior to each demolition and seven buildings 
were worthy of artifact salvage such as doors, stained 
glass windows, exterior posts and brackets, with an 
approximate salvage value of $500.00. In view of the 
low value of items removed from the buildings prior 
to obtaining demolition bids, it appears the City is 
absorbing a minor amount of extra costs where the 
artifact salvage may affect the demolition bid. 

The Museum staff have co-operated fully in the timing 
of removing the artifacts prior to demolition to 
assist in preventing further damage by vandalism. 

It is therefore recommended that the Supervisor of 
Properties continue the procedure of assisting the 
Director of Museums and his staff and that any artifacts 
salvaged by the Museums be retained for historical 
purposes." 

The City Manager submits the foregoing report of the Supervisor 
of Properties for INFORMATION. 


FOR COUNCIL ACTION SEE PAQ^S)3^. 


MANAGER'S REPORT 


January 18, 1977 

Vancouver City Council 

Stanley Park - Lions Gate Bridge Roadway 
CLASSIFICATION: RECOMMENDATION 

i 

The Superintendent of Parks and Recreation and the City Engineer report 
as follows: 

" INTRODUCTION 

The Lions Gate Bridge roadway is part of the Stanley Park roadway system. 
1 The following is an excerpt from the 1966 agreement with the Provincial Minister of 
I Highways : 

! ...'The Crown shall have no ownership in or title to the roadway and causeway 

mentioned in paragraph 3 hereof, and that same shall continue to be available 
for general park traffic purposes and shall be maintained as part of the 
Park roadway system, but the City with the consent, approval and concurrence 
j of the Park Board hereby agrees that the said roadway and causeway shall 

i continue to be available at all times to and for all kind of vehicular 

! traffic desiring to use the said Bridge, and that the said roadway and 

! causeway shall not be discontinued or otherwise closed to such traffic 

I without the Crown's written consent.',.. 

The Provincial Government Ministry of Highways are currently planning the 
rebuilding of the Lions Gate Bridge deck. As part of this reconstruction, they 
plan to rebuild the Lions Gate Bridge Roadway pavement which is in need of recons- 
truction. The Ministry of Highways and their consultants, CBA Engineering Ltd., 
have examined many options for the Bridge Roadway rebuilding and have discussed 
these with the City Engineering Department and Park Board staff. Some of these 
options offered the City and the Park Board advantages which were in conformity 
with our policies and which could aid in achieving these, with expenditures being 
borne by the Ministry of Highways. We have examined all possibilities and are 
recommending that Council and the Park Board approve the following proposals. 

The existing Roadway pavement is not only inadequate in terms of 
engineering design for the purpose it serves, but has several features which 
could be improved in relation to the functioning of the park. In addition, there 
j is an excellent opportunity to achieve a significant conversion of automobile 
I riders from car to transit at very little cost to the City. This would be com- 
! patible with our plan for downtown transportation and would further our aim to 
reduce motor vehicle usage and increase transit usage. 

TRANSPORTATION BENEFITS 

The City has for some time reserved 12-foot strips along the properties 
north of Georgia Street from Cardero westward. Agreements exist with property 
owners to the north of Georgia wherein an additional lane can be added. This 
additional lane could be used as an exclusive transit lane. If this lane could 
be extended to Lions Gate Bridge for the exclusive use of transit, very con- 
siderable time savings could be realized by transit riders, since there are no 
intersections on the Roadway and high average speeds could be achieved by transit. 
Although nothing could be improved on the Bridge itself, as no additional lane 
could be added there, on the north shore exclusive transit provisions also exist. 
All of these put together would provide an excellent opportunity for a transit 
route to the North Shore which could out-compete the automobile substantially in 
terms of time. Nowhere else in Vancouver City is there such an opportunity since 
all our other streets have intersections every block and significant improvements 
in transit time cannot be achieved. 

The recommended proposal provides a fourth lane which could be used in 
this fashion. The operating characteristics of this arrangement could be, 
depending upon actual traffic conditions at the time: 

(a) A.M. peak hours 

3 lanes southbound - 2 car 1 transit 
1 lane northbound - cars and transit 

(b) P.M. peak hours 

3 lanes northbound - 2 car 1 transit 
1 lane southbound - cars and transit 

Further consideration of the operation of the fourth lane during the 
remainder of the day is required. 


1 

I TO: 

1 

SUBJECT : 
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The consultants for the Ministry of Highways are recommending pavement 
widening to four lanes with aesthetically designed shoulders to accommodate 
distressed vehicles. The plan is to build stone retaining walls so as to minimize 
the interference with existing grass banks and reduce the number of trees that 
will have to be removed. The existing sidewalks will be taken up and replaced 
with a continuous separated lighted 12-foot pedestrian-cycle path on the east side 
of the roadway that will be a minimum of 50 feet from the bridge Roadway pavement 
and will wind through trees. The existing sidewalks are dangerous and unpleasant 
and the proposed arrangement will be far superior. 

The recommended proposal will not increase automobile lanes in any way, 
but since buses would be separated from the cars, both the transit and the auto- 
mobiles would move more efficiently and there would be fewer delays, thereby 
relieving congestion through the Causeway and along Georgia Street. A decline 
in automobile usage could be expected, since under this arrangement transit would 
be much more attractive than the automobile because the bus lane would extend from 
Burrard Street right to the south end of the bridge. It is also recognized that a 
better service will be provided in the off-peak direction due to the additional 
lane . 

A further attractive feature of the proposal is that the existing left 
turning of trolley buses to the Chilco Loop across Georgia Street could be elimi- 
nated by having buses underpass the Causeway north of the entrance to Stanley Park. 
If the trolley buses are re-routed at the park entrance, this will result in better 
public access to the park and the existing Chilco Loop, comprising 0.65 acres, would 
be eliminated and used for other recreational purposes. At the same time, delays 
in the bus-turning manoeuvre would be eliminated, thereby improving transit service 
as well as conflicts with motor vehicles at this very busy location. Better bus 
service would be available to park-destined people under this arrangement. 

From the transportation point of view, this proposal offers many advantages 
and is completely in keeping with the objectives of the City. It can be achieved 
at very little cost to the City. 

EFFECTS ON THE PARK 

Unquestionably, the Bridge Roadway is an impediment to unrestricted 
movement within Stanley Park. The proposed rebuilding of the Roadway will create 
an opportunity to improve public use of the park by upgrading the facilities for 
the benefit of pedestrians and cyclists. The provision of a smoother and more 
comfortable ride due to the new surface treatment of the pavement will provide 
for less vibration, noise and dust. In addition to these benefits, it is anti- 
cipated that congestion on the Causeway and the Roadway will decrease. 

The Roadway divides the park in two and Park Board staff are requesting 
the provision of two additional land bridges to integrate the two halves of the 
park. With the provision of the land bridges, greater and safer use can be made 
of the park trails by pedestrians and cyclists by providing continuity of the 
trails over the Roadway. These land bridges were not originally included in 
the Ministry of Highways' plans, but the Ministry has agreed to their provision. 

At the present time, illumination along the Roadway is not good enough, 
consequently the Park Board staff are requesting provision be made to improve 
the illumination, not only along the Roadway, but also along the new pedestrian- 
cyclist path to be provided. 

The existing drainage system provides for run-off from the forest as 
well as the Roadway pavement into Lost Lagoon and/or Beaver Lake. This system 
is presently inadequate. It is most important that a pavement drainage system 
be developed which would result in no ice forming and will reduce the splashing 
of vehicles. It has been suggested by the Park Board staff that a new drainage 
system be developed to accommodate the Roadway, Causeway and forest run-off. 
The improvements to the lighting and drainage will be provided at the time of 
construction. 

The existing sidewalks, ditches and banks will have to be disrupted 
to permit the reconstruction of the existing Roadway and drainage. The addi- 
tional transit lane should be constructed at the same time since it will add 
little to the disruption. On balance, the total advantages of improved transit, 
improved drainage, improved safety, new bikeway and walkway, new lighting and 
the land bridges far outweigh the minor additional landscape disruption. 
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ENVIRONMENTAL AND OTHER ADVANTAGES 

To provide a safer and more pleasant facility for pedestrians, a 
continuous separated, lighted 12-foot pedestrian-cycle path located a minimum 
of 50' from the bridge Roadway pavement will be constructed. With the provision 
of land bridges, a greater and safer use will be made of the park trails by 
pedestrians and cyclists. The new drainage system to be developed will eliminate 
oil pollution from the Roadway entering into Lost Lagoon and Beaver Lake. 
Reduction in congestion and delays through the Roadway should result in less 
noise and air pollution. The overall impact of the proposal will be an improve- 
ment in environmental conditions. 

COMMENTS 

Comments of the Director of Planning, B.C. Transit Authority and the 
West Vancouver Municipal Transportation are attached. 

RECOMMENDATION 

The Superintendent of Parks and the City Engineer consider that the 
four-lane proposal through Stanley Park is a good opportunity to achieve several 
objectives of City Council and of the Park Board at very little cost to the City. 
Furthermore, this opportunity will exist only coincidentally with the rebuilding 
of the Roadway pavement and will be lost after that. We, therefore, RECOMMEND 
that City Council and the Park Board approve the proposal to rebuild the Lions 
Gate Bridge Roadway pavement, with the improvements noted, and that the City 
Engineer and the Superintendent of Parks be asked to meet with the Ministry of 
Highways to discuss implementation." 


The City Manager RECOMMENDS that the foregoing recommendation of 
the Superintendent of Parks and the City Engineer be approved. 


REPORT REFERENCE: City Engineer 

Superintendent of Parks 

Mr. Readshaw, Department of Highways, 


FOR COU?iC!l ACTION SEE ?mZ27rJ^ 
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MANAGER'S REPORT 



January 19, 19 77 


TO: 


Vancouver City Council 


SUBJECT; Senior Citizens' Housing Project and Provincial Government 
CLASSIFICATION : RECOMMENDATION 


The Director of Legal Services submits the following report: 


"On August 24, 1976 Council approved the sale of Lot 2, Block 
1165, District Lot 526, Plan 16033, to the Provincial Govern- 
ment for $500,000.00, on condition that the Province develop 
the site for senior citizens' housing, and the City reserved 
an Option to repurchase the property if construction had not 
commenced as of February 24, 1978. The senior citizens' 
housing is now to go forward in a manner other than as originally 
contemplated. The Provincial Government has granted a 60-year 
ground lease to the Southvan Foundation. Under the lease the 
Southvan Foundation has agreed to commence construction of the 
senior citizens' development as of February 24, 1978, and has 
further agreed that the site is to be used only for the purpose 
of providing low-rental accommodation for elderly citizens of 
low income within the meaning of the Elderly Citizens' Housing 
Aid Act. The City-held Option to repurchase these lands is not 
in keeping with this new arrangement. 

It is proposed that the City release its present Option and 
instead take a fresh Option subject to the 60-year ground lease. 
The new Option will be exercisable if construction of the senior 
citizens' project has not commenced as of February 24, 1978. If 
construction does not commence as of that date and the City elects 
to exercise the Option, the City then becomes the landlord and 
is entitled to put an end to the lease by reason of Southvan 
failing to commence construction as agreed under the lease. Of 
course, as with the original scheme, the City must allow the 
construction mortgage ahead of its Option. 

It is recommended that the City release its present Option and 
secure an Option subject to the lease and construction mortgage 
as proposed herein, such arrangement to be to the satisfaction 
of the Director of Legal Services and the Supervisor of Properties." 


The City Manager RECOMMENDS the foregoing recommendation of the 
Director of Legal Services be approved. 


FOR COUNCIL ACTION SEE PAGE(S) ...B. 



STANDING COMMITTEE OF COUNCIL 
ON 

TRANSPORTATION 


January 12, 1977 

An information meeting of the Standing Committee of Council on 
Transportation was held on Wednesday, January 12, 1977, at 3:00 p.m. 
in the No. 2 Committee Room, Third Floor, City Hall. 

PRESENT: Alderman W. Kennedy, Chairman 

ABSENT: Alderman D. Bellamy ) 

Alderman M. Ford ) Civic Business 

Alderman M. Harcourt ) 

Alderman H. Rankin 


ALSO 
PRESENT 

CLERK: 


Alderman W. Gibson 
J . Thomas 


INFORMATION: 

1 . Aerobus Transportation System 

At the invitation of the Chairman, an oral report and film 
depicting the Gerhardt Muller Aerobus Transportation System was 
presented for the Committee ' s information by Mr. F. Bernard, the 
Company's North American representative. 

Design and operation features of the system were discussed and 
Mr. Bernard responded to questions from the Chairman and City officials 
present including the City Managers, City Engineer^ and Engineering 
and Planning staff. It was stated the Aerobus system was based on 
technology developed by Dr. Muller for ski lift cable car systems 
and featured electrically powered cable cars running over-head from 
cables suspended from pylons. The system was noiseless and pollution- 
free and capable of low-cost installation above existing streets, 
bridges, and waterways. A two and one-half mile route operated in 
Mannheim, West Germany, for a limited period, in connection with an 
international exhibition, carried 15,000 passengers an hour at speeds 
of up to 42 miles per hour. 

During discussion it was suggested the Aerobus may be particularly 
suited for operation on the following Lower Mainland routes: 

North Shore to Downtown Vancouver; 
Downtown to the P.N.E. via Hastings Street; 
Downtown to New Westminster; 
Downtown to the Airport. 

It was estimated an Aerobus operating from the North Shore to Downtown 
and out to the Airport could be installed for approximately $50 million, 
with operating costs assessed at $1.25 per mile for labour, deprecia- 
tion, and power. ' 

Mr. Bernard advised eight cities in the United States had studied v j 
the system and two,. New Orleans, Louisiana, and Duluth, Minnesota, had 
applied for the necessary federal funding. i 

Representatives of B.C. Hydro Transportation Division, Mr. Harry w 

Lyon, Manager, Research and Planning, and Mr. Vic Sharman, Manager, 2 

Planning and Scheduling, advised B.C. Hydro was evaluating the Aerobus ffi 

and agreed to exchange technical information with City officials. It 'Q 

was also suggested that the G.V.R.D. should be involved in any future o 

joint discussions. C 

•a 

ml 

The City Ehgineer was requested by the Chairman to present a 
report evaluating the Aerobus transit system for the information of S 
Council. 

o 

The meeting adjourned at approximately 4:10 p.m. 


BOARD OF ADMINISTRATION 


PERSONNEL MATTERS 

SUPPLEMENTARY REPORT OCTOBER 2, 1970 

RE COMMENDAT I ONS 

1. Salary and Classification Review - 

One Stationary Equipment Operator II Position, 
Board of Parks and Public Recreation. 


The Director of Personnel Services reports as follows: 

"At the request of the Superintendent of Parks, I have reviewed 
the duties and responsibilities of one Stationary Equipment 
Operator II position. Works & Buildings Division, Board of 
Parks and Public Recreation. 

This position was reviewed in 1966 and the Director of Personnel 
Services recommended that the salary be increased from Pay Grade 
19 to 21, effective August 1, 1966, due to the incumbent 
assuming more supervisory responsibility. City Council approved 
this report on February 7, 1967. 

My recent review of this position reveals that the duties and 
responsibilities have again changed. The incumbent performs 
supervisory technical work and is responsible for the efficient 
operation and maintenance of all stationary equipment in com- 
munity centres, indoor and outdoor swimming pools, ice rinks, 
the Bloedel Conservatory, the Swangard Stadium and other Park 
buildings. He now assists in the start-up of new projects 
such as the Swangard Stadium and the Bloedel Conservatory. In 
addition, he is now consulted on the installation or modification 
of stationary equipment such as boiler conversion from oil to gas. 
He recommends and implements modifications to existing equip- 
ment, consults with previous designers regarding modifications, 
prepares specifications for tender and supervises contracted 
work. He ensures that boiler repairs are made in accordance 
with prescribed laws for the annual inspection by Provincial 
Boiler Inspectors. He is also responsible for the selection, 
retention, training and supervision of Stationary Equipment 
Operators and Iceman-Janitors. Accordingly, I have revised and 
retitled Class Specification Stationary Equipment Operator II, 
No. 666-2 to Supervisor - Stationary Equipment No. 1044 to 
reflect the duties performed. This position is equitably rated 
internally at Pay Grade 23 ($687-825) and I recommend it be so 
classified effective October 1, 1969. 

This position will continue to be excluded from the bargaining 
unit . 

I further recommend that Class Specification No. 666-2, Stationary 
Equipment Operator II, be abolished and that Class Specification 
No. 666-1, Stationary Equipment Operator I be retitled to 
Stationary Equipment Operator. 

. . . Cont ' d . 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


JANUARY 13, 1977 


I 


A meeting of the Standing Committee of Council on Community Services 
was held on Thursday, January 13, 1977, in Committee Room No. 1, 
Third Floor, City Hall, at approximately 1:30 P.M. 


PRESENT ; Alderman Rankin, Chairman 
Alderman Bellamy 
Alderman Ford 
Alderman Gerard 
Alderman Marzari 


ALSO PRESENT: 


City Manager F. Bowers 
Alderman Brown 


COMMITTEE CLERK; 


H. Dickson 


INFORMATION & RECOMMENDATION 

1. Outstanding Matters for Community Services Committee 

The Committee had before it for consideration lists of items 
outstanding to the Community Services and Housing Committees (copy 
circulated) which were submitted to familiarize Committee members 
with matters which will be reported to the Committee. 

It was agreed the Committee would begin a review of these items 
this date and continue consideration of these lists at future meet- 
ings . 

The following items were considered this date : 

a) 15 May 75 - Controlling the sale of bay rum, vanilla 
extract, etc. 

It was noted this matter is a standing instruction that 
excessive sales of such substances be reported to the Committee. 

The Director of Environmental Health advised the Committee 
that a ban on substances with alcohol content would be virtually 
impossible as the sale of perfumes, shaving lotions, etc. would 
have to be prohibited. 

b) 15 May 75 - Committee requests Attorney-General for 
ban on minors in cabarets . 

The Committee noted the Provincial Consumer Minister, in a 
letter dated December 13, 1976, advised the new Liquor Act pro- 
vides for a ban on minors in cabarets. There was a suggestion 
that letters in response to Committee requests should be placed 
on the Committee ' s agenda . 

c) 29 May 75 - Social Planning to Compile Inventory 
of Youth Programs 

It was noted Social Planning compiled an inventory in October 
1975, but it was not brought forward to the Committee pending the 
outcome of discussions with the Human Resources Department. One 
member of the Committee suggested this project should be revived 
to provide an overview of youth programs, their financing and 
effectiveness . 


Continued on Page 2. 
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Clause No. 1 Continued 

d) 16 Dec 75 - Committee requested meeting with Attorney- 
General to discuss the condition and operation of the 
juvenile detention home. 

The Chairman pointed out this matter was on today ' s agenda 
(Item No. 3) and explained that the Committee, last year, was 
adamant that it should meet only with the Attorney-General. 

The Chairman requested a decision as to whether the Committee 
would be willing to accept the invitation of the Deputy Attorney- 
General to meet the Committee on this matter. 

It was agreed that the Community Services Committee meet 
with the Deputy Attorney-General to discuss the juvenile detention 
home . 

e) 18 Mar 76 - Human Resources Minister asked to pay 50% 
of Immigrant Services Centre costs in 1976-77 and 
100% of those costs in 1977-78. 

A representative of the Social Planning Department indicated 
correspondence is continuing between his department and the Human 
Resources Minister on this matter. 

f) 15 Jun 76 - Medical Health Officer to report on feasibility 

of an occupational health program for alcoholic City employees . 

Discussion on this matter expanded to include the high cost 
incurred by the Police Department in handling alcohol related 
matters and the long-outstanding proposal of the Drug and Alcohol 
Commission to construct a detoxification centre at the China Creek 
Park site. 

It was 

RECOMMENDED 

THAT the City write the Drug and Alcohol Commission to 
determine the status of the proposed detoxification 
centre at China Creek Park. 


g) 24 Jun 76 - Social Planning to report on agencies 
which have received grants for three years. 

A representative of the Social Planning Department indicated 
there will be two reports - one on 1977 Community Services grants 
and one on the City ' s three-year old grant guidelines - which 
should come forward to the Committee within a month. 

h) 24 Jun 76 - Liquor outlets in the Downtown area . 

The Committee, on December 9, 1976, was in receipt of a map 
showing the location and seating capacity of licensed premises 
in the Downtown area. 

It was agreed that this map be presented to the Committee at 
its next meeting for the information of the new Committee members. 


It was agreed that the Committee would continue its considera- 
tion of outstanding items at its next meeting. 


Continued on Page 3. 
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Clause No. 1 Continued 

Following consideration of the foregoing, a member of the 
Committee raised the matter of the continuing operation of 
income tax buying companies in the City. 

During discussion, it was suggested these companies are 
operating contrary to the intent of a City by-law which was 
passed last year to regulate their business operations. 

Following discussion, it was 

RECOMMENDED 

THAT the City Manager report to the Community Services 
Committee on the current operations of income tax buy- 
ing companies and what approaches the City might take 
to ensure these businesses adhere to the intent of the 
tax buyers regulation by-law; 

FURTHER THAT the Committee serve notice it will accept 
complaints from the public regarding the current 
practices of income tax buying companies. 


RECOMMENDATION 

2 . General Discussion regarding Victory Hotel, 391 Powell Street 

At the request of the Chairman, the Director of Environmental 
Health, the Supervisor of Properties, and a representative of the 
Planning Department appeared before the Committee for a general 
discussion on the feasibility of the City acquiring the 55-room 
Victory Hotel at 391 Powell Street. Also appearing before the 
Committee on this matter was Mrs. May Gutteridge of the St. James 
Social Service which leases the building from the owner and 
operates a rooming house. 

The Chairman advised the Committee that this building, erected 
in 1910, requires extensive repairs and is at a point where it 
can no longer be operated economically by St. James Social Service 
The Chairman further advised that the Supervisor of Properties 
feels the building is worth $250,000.00 and the owner has now 
offered it for sale for $250,000.00. 

The Director of Environmental Health advised the Committee 
that he would recommend the building be retained for sleeping 
rooms with a kitchenette on each of the two residential floors. 
He advised the Committee of a number of minor repairs that should 
be carried out and indicated the heat and hot water are adequate. 

A representative of the Planning Department advised that 
approximately $55,000.00 could be available from R.R.A.P. funds, 
if the City acquires the building, based on $1000.00 per bed. 
Additional financial assistance could be provided through the 
Canada Works Program to cover the cost of labour for renovations 
to the building. Up to $180,000.00 could be provided by the 
Canada Works Program. 

The Supervisor of Properties indicated the cost to acquire 
the building is not unreasonable, but pointed out there could be 
problems acquiring funding for renovations and added that the 
building would not provide an economic return. 


Continued on Page 4 . 
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Clause No. 2 Continued 

Mrs. Gutteridge reminded the Coiranittee the City purchased the 
building at 333 Powell Street from the same party which owns the 
Victory Hotel and that building was renovated using public funds, 
and she proposed the City engage in a similar program for the 
Victory Hotel. 

In conclusion, the Committee noted it will require a report 
on the source of funds to purchase the building, the source of 
funds for renovations (including labour) , and a recommendation 
on the future use of the ground floor. 

Following discussion, it was 

RECOMMENDED 

THAT the City Manager prepare a report for the Community 
Services Committee on the feasibility of the City acquir- 
ing the Victory Hotel, such report to include a source of 
funds for the purchase, source of funds for renovations, 
and potential uses for the ground floor. 


3. Downtown Eastside Residents' Association - Proposed 
Amendment to Zoning and Development By-law 

The Committee had before it for consideration a letter dated 
December 30, 1976 from the Vice President of the Downtown Eastside 
Residents' Association (copy circulated) in which an amendment to 
the Zoning and Development By-law to prevent demolitions of 
housing was proposed. 

Mr. Bruce Eriksen of the Downtown Eastside Residents' Associa- 
tion appeared before the Committee on this matter and advised 
there are buildings throughout the City which are vacant, are being 
allowed to deteriorate, and may eventually be demolished. He 
estimated there are 1500 residential rooms which are empty and 
that it would cost approximately $57 million to replace this amount 
of accommodation. 

Mr. Eriksen urged that the City adopt a much higher fine of not 
more than $10,000.00 nor less than $5000.00 for infractions of the 
proposed demolition by-law as a strong deterrent to building 
owners who add to the City's housing crisis by demolishing resi- 
dential buildings. 

During discussion, the Committee agreed loss of residential 
accommodation is a serious matter, but concern was also expressed 
that building owners also have the right to determine what they 
wish to do with their property. The view was also expressed by 
two members of the Committee that some buildings are empty because 
of "bureaucratic red tape" . 

It was agreed the Committee would require advice from the 
City Solicitor before recommending an amendment to the Zoning and 
Development By-law. It was also noted during discussion that the 
Director of Social Planning has already been asked by Council to 
report in March of this year on housing losses as a result of 
enforcement of the City Fire By-law and that the Planning Depart- 
ment is also preparing a comprehensive report on residential 
accommodation . 


Continued on Page 5. 
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Clause No. 3 Continued 


Following discussion, it was 
RECOMMENDED 

THAT the City Manager report to the Community Services 
Committee on the effectiveness of the existing Zoning 
and Development By-law in preventing demolition of 
housing accommodation and the effects of an amendment 
to this by-law as proposed by Mr. Bruce Eriksen in his 
letter dated December 30, 1976. 


4 . False Creek Day Care 

Vancouver City Council, at its meeting on January 11, 1977, 
when considering the attached Manager's Report (Building) dated 
January 7, 1977, referred the matter to the next meeting of the 
Community Services Committee. 

Distributed to the Committee during the meeting were copies 
of a report dated January 13, 1977 (copy circulated) in which the 
Director of Social Planning reported on the background of the need 
and accommodation for day care in the False Creek area. The report 
contained a number of conclusions, including the fact that only one 
20 space day care centre is required in False Creek. 

Appearing before the Committee on this matter were the Director 
of Social Planning, the Director of Environmental Health and re- 
presentatives of the False Creek Development Group, the False 
Creek Day Care Society, the Little People's Society, the Multi- 
Cultural Society, the Netherlands Day Care Society, and the 
Day Care Information Centre. 

There was considerable discussion on this matter during which 
it was revealed that proposed new premises in the Netherlands 
False Creek project for the day care centre currently operating 
in Hodson Manor is inadequate in that the facility is located on 
the second floor of the Netherlands project, has no direct access 
to the play area, has no kitchen facilities or wet play space, 
and that to rectify these problems would be financially unworkable. 

A new site for day care at 6th and Laurel will not be available 
for approximately nine months; consequently, the Little People's 
Day Care (currently housed in Hodson Manor) which had been scheduled 
to move to the Netherlands project, would have to remain in Hodson 
Manor at least until October 1977. 

Representatives of the Multi'-Cultural Society, which has a 
lease on Hodson Manor from the City and has sub-leased space for 
the day care operation, expressed concern that retention of the 
day care in Hodson Manor would delay implementation of their 
program which, a representative indicated, involves some sixty 
organizations and a large number of children. 

However, it was concluded by the Committee that the day care 
operation would have to continue in Hodson Manor until space at 
the Daon Development at 6th and Laurel is available. 


Continued on Page 6 . 
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Clause No. 4 Continued 


Following further discussion, it was 
RECOMMENDED 

A. THAT the City enter into a lease with Daon Develop- 
ment for day care premises at 6th and Laurel for 
three years at $5.00 per square foot per annum with 
option to renew for two years at the same rate with 
Daon Development finishing the premises to the 
required day care standard for an additional $5000.00 
with the source of funds being the 1977 Revenue Budget; 
and that this lease be reviewed upon expiry of the 
three year period. 

B. THAT the Director of Legal Services and the Super- 
visor of Properties be instructed to draw up the 
necessary lease agreement. 

C. THAT the Director of Social Planning be instructed 
to review the False Creek Day Care Society's 1977 
day care operating budget in order to determine the 
appropriate sub-lease rate. 

D. THAT the Development Consultant report back to 
Council on the day care playground capital cost. 

E. THAT the Director of Legal Services and the Super- 
visor of Properties negotiate an extension of nine 
months on the lease of space in Hodson Manor for 
the Little People's Day Care. 

F. THAT the Director of Social Planning investigate 
the need for play school and after-school care 
programs for False Creek residents and report 
through the City Manager to the Community Services 
Committee . 


The meeting adjourned at approximately 3:50 P.M. 

FOR COUNCIL ACTION SEE PAGE(S) 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


January 13, 1977 


A meeting of the Standing Committee of Council on Finance 
and Administration was held in the No. 3 Committee Room, third 
floor. City Hall on Thursday, January 13, 1977 at approximately 
3:30 p.m. 


PRESENT ; 


Mayor Volrich, Chairman 
Alderman Brown 
Alderman Gerard 
Alderman Gibson 
Alderman Marzari 
Alderman Puil 


ALSO PRESENT; 


COMMITTEE CLERK 


Alderman Ford 
G. Harden 


CONSIDERATION 


1 . Vancouver Jaycees Sea Festival - Grant Request 

The Committee considered a Manager's report dated 
December 8, 1976 (copy circulated) wherein the Director of 
Social Planning reported as follows: 

"In 1974 Council, which had in the previous year voted $20,000.00 
for the Sea Festival event, suspended funding. It appeared that 
due to poor organization and lack of public support the Sea 
Festival was sunk. But in 197 5 the Jaycees took it on as a 
project. Their approach was to localize it in the West End 
around English Bay, and to involve more of the community in the 
events and entertainments. The result was a successful effort 
in 197 5 and an even more successful Sea Festival in 197 6. Civic 
funding in 1975 amounted to $6,000.00 and in 1976 $8,500.00." 

Mr. E. Fladell of the Social Planning Department stated 
that the Sea Festival program has now been redeveloped to the 
point where it has become a key Vancouver event which helps 
spark our summer economy and generates widespread public interest 
and participation. Under the guidance of the Jaycees and 
Mr. Greenwood, the Festival warrants increased City support but 
not to the extent of $25,000.00 as requested. Because of the 
opportunities it creates for private sector participants to 
publicize company names, products and services, the Sea Festival 
also warrants increased private and business community support 
which should be aggresively sought and established. Whereas, 
in 1975, private contributions were $5,795.00 and in 1976 they 
were $10,390.00, the Sea Festival has only budgeted $4,000.00 
from the private sector in 1977. In 1976 the Sea Festival 
received one large donation from the private sector but this 
cannot be expected each year. 

Following discussion two motions were put which both resulted 
in tie votes and are therefore submitted to City Council for 
consideration: 

A. THAT a basic grant of $8,500.00 be approved for the 
Vancouver Jaycees Sea Festival in 197 7 and the City 
match private sector financial contributions in excess 
of the $10,390.00 raised in 1976, to a maximum of 
$3,000 and further, Mr. E. Fladell of the Social 
Planning Department monitor the program and offer all 
possible assistance. 

(Mayor Volrich and Alderman Brown opposed.) 

Cont'd . . ^ 
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Clause #1 continued : 

B. THAT a basic grant of $10,000.00 be approved for the 
Vancouver Jaycees Sea Festival in 197 7 and Mr. E. 
Fladell of the Social Planning Department monitor the 
program and offer all possible assistance. 

(Alderman Gibson and Alderman Puil opposed.) 

At this point Alderman Mar zari , Alderman Gerard and Alderman 
Ford joined the meeting. 


RECOMMENDATION 


2. Vancouver Public Library Board - Re Proposed 
West Point Grey Library 


The Committee considered a brief dated January, 1977 (copy 
circulated) distributed at the meeting by the West Point Grey 
Community Association and the Vancouver Public Library Board 
requesting funds for a branch library to be established in 
West Point Grey at 10th Avenue and Sasamat Street on the under- 
standing that: 

1. The Vancouver Library Board will apply to the 
Community Recreational Facilities Fund for the 
one-third capital grant as soon as the Fund is 
re-activated; and 

2. The terms of any lease required for the space under 
consideration are acceptable to all of the parties 
who are involved in the eventual development of 
the branch library. 

The Association distributed copies of a letter dated 
January 4, 1977 from the Provincial Government stating that the 
equipping of an area for a branch library in space secured 
under conditions of a long-term lease (20 years minimum) would 
be eligible for funding consideration. 

Mrs. D. Gillis, President of the West Point Grey Community 
Association, stated they now have an opportunity to establish 
a branch library in a prime location in West Point 
Grey, at the intersection of 10th Avenue and Sasamat Street. 
The Library Board has been in touch with the developer who plans 
to erect a building on this site and he is interested in the 
branch library being situated in the building, however, he will 
only wait until the end of January, 197 7 for a decision. 

Mr. D. Bell-Irving, Chairman of the Vancouver Library Board 
stated they feel the major reason a branch library had not been 
established two or three years ago was lack of an appropriate 
location . 


The Committee favoured a branch library being established i 
West Point Grey but felt more time is needed before making a 
commitment as review of the 1977 budget would not take place 
until April. 

Following further discussion it was 

RECOMMENDED 

A. THAT consideration of the proposed branch library 
in West Point Grey be deferred pending the Mayor 
contacting the contractor to see if he will wait 
until April for a decision. 


Cont'd . . . 
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Clause #2 continued : 

B. THAT in the event that the contractor will not wait, 
the matter be brought back to the Finance Committee 
for further consideration. 


3. Fire Fighting Services From the Water - 
Vancouver Harbour 


The Committee considered a report from the Technical Committee 
to Study Fire Fighting Services From the Water - Vancouver Harbour, 
dated November 26, 1976- On November 18, 1975 
City Council passed the following motion: 

"THAT City Council serve two year's notice of discontinuance 
of the use of the Vancouver Fire Boat to the National 
Harbours Board and relevant municipalities, and the 
Director of Finance and City Engineer be instructed to 
report back on source of funds and timing required to up- 
grade the mains, hydrants and pumper trucks." 

Subsequently a Technical Committee of the City and National 
Harbours Board officials was formed to study the matter and make 
recommendations. The Technical Committee summarized their conclu- 
sions by saying they believe that the Fire Boat must be maintained 
and that if possible it should be improved by the addition of 
a fast smaller attack boat. The capital expenditure required to 
upgrade landside service far exceeds the operating costs of the 
Fire Boat and is not technically feasible. 

The Technical Committee also felt that the area of responsi- 
bility probably cannot be satisfactorily resolved, and the exist- 
ing cost sharing arrangements are not equitable to the City of 
Vancouver. The Technical Committee submitted the following 
possible solutions to the cost sharing problem: 

A. The City could offer its firefighting services on a contract basis 
to each of the other affected municipalities. If the City did this 
and the other municipalities turned down the offer, then the City 
would presumably eliminate its moral responsibility. Such a contract 
might provide for a municipality to have the option of paying a 
standby charge plus an operating charge for actual hours of firefighting, 
or allow it to pay the City's actual cost of firefighting, a figure 

that would change each year. If the other municipalities refuse to enter 
into a contract with the City, then the City should absolutely refuse to 
fight fires in the other municipalities. If the foregoing is unacceptable 
to City Council and the City continues to respond then it would probably 
be unable to recover any cost sharing from the other muncipalities, 
short of court action as mentioned above. 

B. At the present time, the National Harbours Board is paying grants in 
lieu of taxes to the municipalities in which National Harbours Board 
property exists. The Board would appear to have the option of reducing 
its grants to any municipality that is not providing adequate service, 
in this case, fire protection service. If this was done, the Board 
could presumably pass on the amount of the grant reductions to the 
City of Vancouver in light of the City providing that fire protection 
from the water, with respect to the other municipalities. 

C. The National Harbours Board could give the City of Vancouver a grant 
towards its fire protection costs related to the fire boat, because 
the City is protecting ships in the harbour and National Harbours 
Board property in other municipalities. How the National Harbours 
Board would recover this grant would be a matter for its decision. 


Cont'd 
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Clause #3 continued : 

D. With respect to ships, the best alternative would appear to be 
levying a surcharge on the regular harbour dues, to be remitted 
to the City, as the ship's share of the City's cost of providing 
fire protection. The other possiblity considered was the surcharge 
on dockage fees, but it would be extremely difficult to collect such 
a surcharge for ships moored at private docks. 

E. The Province of B.C. is currently considering changes in real property 
tax legislation. One of the items being considered is the possibility 
of differential mill rates. Whether the Province intends to allow 
such a power in the hands of the municipalities or whether such a 
power could be applied geographically as compared to use of property, 
remains to be seen. However, if a broad differential taxation policy 
is created through legislative change, then presumably the City would 
levy a differential mill rate on the waterfront property in order to 
provide additional support to the City's fire boat costs. The 
differential would probably mean very little additional taxation burden 
on the waterfront property as the amount would presumably be some 
proportion of the $600,000 operating costs per year, spread over a 
great deal of high value property. 

F. There is the possibility that perhaps the Greater Vancouver Regional 
District should assume the expense of firefighting from the water in 
the harbour as it affects the municipalities of Vancouver, Burnaby, 
North Vancouver District, North Vancouver City, Port Moody, and loco. 
The costs could be distributed on a service area or assessment (of 
waterfront property) basis. 

G. The possibility of voluntary waterfront industry participation in 
operating and capital costs for the City's firefighting service from 
the water was discussed, but because of lack of agreement within the 
Committee, this option is not included in this report. 

H. Consideration should be given to imposing a special levy on pleasure 
craft, fishing craft, and other commercial craft, e.g. barges and 
tugs, however, it should be recognized that this involves administrativ 
and legal difficulties. " 


Mr. Ornstein, Legal Counsel for the National Harbours Board, 
stated that the Technical Committee report is being studied by 
the Harbours Board and they hope to come up with something positive. 
He noted that there are administrative changes coming up and they 
would like more time to review the matter. 

The Mayor stated that he had met with the National Harbours 
Board and agreed administrative changes will take place at the 
Federal level and therefore further discussions should be held 
in a few months. In the meantime Mr. Spoke of the National 
Harbours Board has invited the Mayor to discuss the matter again 
in approximately one month following completion of their inhouse 
study of the Technical Committee report. 

The Finance Committee discussed the matter and concluded that 

- The Fire Boat must remain in service; 

- The major responsibility for the fire fighting service 

in the Vancouver harbour lies with the National Harbours 
Board and they should share costs accordingly; 

- The adjacent municipalities should also share costs. 

Following further discussion it was 


Cont'd 


Board of Administration, October 2, 1970 


(SUPPLEMENTARY PERSONNEL 


Clause No. 1 (Cont'd.) 


The estimated recurring annual cost of this proposal determined 
by the increase in the final step in the pay range at 1970 
rates and including fringe benefits at 23% will be $1,053. 

The cost of this proposal for three (3) months in 1959 will be 
$118. The Comptroller of Accounts reports that the additional 
funds estimated at $118 for 1959 and $812 for 1970 are avail- 
able within the 1970 departmental budget. 

This report has been discussed with the Superintendent of 
Parks, who is in agreement." 


SUMMARY 


Incumbent 


Present 
Classification 


Proposed 
Classification 


Effective 
Date 


G. Hansford Stationary Supervisor - October 1, 

Equipment Stationary 1959 

Operator II Equipment 

Pay Grade 21 Pay Grade 23 

($529 - 753) ($587 - 825) 

($587 - 753)* 


* Effective salary range in accordance with Personnel Regulation 
No. 150-1. 


Your Board 


RECOMMENDS that (1) The foregoing recommendations of the Director of 

Personnel Services be adopted. 

(2) Class Specification No. 1044, Supervisor - 
Stationary Equipment, be approved. 

(3) Class Specification No. 555-2, Stationary 
Equipment Operator II, be abolished. 

(4) Class Specification No. 555-1, Stationary 
Equipment Operator I, be retitled to Stationary 
Equipment Operator . 

(Copies of Class Specification No. 1044, Supervisor - Stationary 
Equipment, are circulated for the information of Council.) 


2 . Leave of Absence With Pay - 
Fireman R. Wilson 


The Fire Chief reports as follows: 

"Fireman R. Wilson represented the Vancouver Fire Department in 
the B.C. Handball Championship sponsored by the B.C. Federation 
of Sports and the Canadian Fitness Council. Fireman Wilson won 
this competition and later won the Western Canadian and Canadian 
Championship . 

. . . Cont ' d . 
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Clause #3 continued : 
RECOMMENDED 

A. THAT the City reaffirm its position that it considers 
fire protection in the Vancouver harbour to be the 
National Harbours Board's responsibility. 

B. THAT the Mayor write to all Federal representatives 
for B.C. informing them of the City's position in 
this matter with copies of the Technical Committee's 
report and other appropriate material. 

C. THAT the Mayor be requested to continue his delibera- 
tions with the National Harbours Board and seek a 
meeting with the Minister of Transport. 

D. THAT the City offer its fire fighting services on a 
contract basis to each of the other affected municipali- 
ties through an appropriate official to be designated 

by the Mayor (See Recommendation A of the Technical 
Committee above) . 


INFORMATION 


4. Finance Committee List of Outstanding 
Matters as of January^ 1977 


The list of outstanding matters was received by the Finance 
Committee for information. 


RECOMMENDATION 


5 . Vancouver New Music Society - 1977 Grant Request 

The Committee considered a Manager's report dated 
January 7, 1977 (copy circulated) wherein the Director of 
Social Planning reported that the Vancouver New Music Society 
has requested early approval of a 1977 cultural grant to the 
Society in the amount of $1,356.85 because of a cash emergency 
situation . 

The Committee was of the opinion that the amount approved 
in advance should not exceed the amount approved for 1976 and, 
following discussion it was 


RECOMMENDED 

THAT a grant of $1,000 be approved for the Vancouver 
New Music Society at this time subject to the total 
amount of the grant requested being reviewed with the 
1977 cultural grants. 


6. Dental Fees Charged by the Dental Division 
of the Health Department 


The Committee considered a Manager's report dated 
November 30, 1976 on Dental Fees Charged by the Dental 
Division of the Health Department. 

The Committee felt that the City's share of costs for 
dental services are increasing disproportionately and a more 
equitable sharing of the total health care costs should be 
pursued with the Provincial Government. 


n I I 
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Following discussion it was 
RECOMMENDED 

THAT the City Manager co-ordinate a brief to be 
submitted to the Finance Committee for presentation 
to the Provincial Government on the matter of cost 
sharing for health services delivered by the City 
of Vancouver. 


The meeting adjourned at approximately 5:30 p.m. 


*************** 



CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 


in 


A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, February 8, 1977, in the Council Chamber, 
commencing at 2:00 P.M. 

PRESENT ; Mayor Volrich 

Aldermen Bellamy, Brown, Ford, Gerard, 
Gibson, Harcourt, Kennedy, 
Marzari, Puil and Rankin. 

CLERK TO THE COUNCIL; D.H. Little. 


PRAYER 

The proceedings in the Council Chamber were opened with prayer. 

' IN CAMERA ' MEETING 

The Council was advised that there were matters to be consid- 
ered 'In Camera' later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Brown 
SECONDED by Aid. Gibson 

THAT the Minutes of the Regular council Meeting of January 
25, 1977 (with the exception of the 'In Camera' portion), and the 
Minutes of the Special Council of January 24, 1977, be adopted. 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Puil 
SECONDED by Aid. Harcourt 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Volrich in the Chair. 

- CARRIED UNANIMOUSLY 

Report of Standing Committee on 
Finance and Administration 
(January 27, 1977) 

Champlain Heights - Marketing 
Policy (Clause 8) 

With the permission of council Mrs D. Hartley, representing 
community groups in the champlain Heights area, addressed the Council 
on the matter of the Champlain Heights Marketing Policy and requested 
that a decision on this whole matter be postponed until after 
February 14, 1977, as certain community organizations have planned 
a Public Meeting in the area for that date. 

MOVED by Aid. Marzari 

THAT the subject of Champlain Heights Marketing policy, as 
contained in the report from the Standing Committee on Finance 
and Administration dated January 27, 1977, and other related 
discussion, be deferred until an evening session of Council on 
February 15, 1977, and delegations be heard as recommended by 
the Committee, at that time. 

- CARRIED UNANIMOUSLY 


Regular Council, February 8, 1977. .... 

CITY MANAGER'S REPORT AND DELEGATIONS 

Building and Planning Matters 
(February 4, 1977) 

Hardship Appeal - 
2985 West 12th Avenue 
(Clause 1) 


Council received a delegation from Mr. E. Chartophilax , 
appealing the decision of the Hardship Committee and requesting 
that he continue use of the second floor of 2985 West 12th Avenue 
as a dwelling unit. Mr. Chartophilax filed a brief giving a 
breakdown on his monthly income and expenses. 

MOVED by Aid. Rankin 

THAT an extension of one year be granted in respect of the 
premises at 2985 West 12th Avenue. 

- CARRIED 

(Aid. Brown, Ford, Gerard, Gibson and Puil opposed) 

Clauses 2, 3 and 4 . (Hardship Appeals) 

Mr. G. Contoleon addressed the Council in respect of 
retention of the dwelling unit on the lower floor of 3016 West 
11th Avenue. The Hardship Committee had referred the matter 
to Council for direction. 

MOVED by Aid . Gerard 

THAT an extension of one year be granted to this applicant 
and the other appellants appearing before Council on hardship 
appeals this day. 

- LOST 

(Aid. Bellamy, Brown, Ford, Gerard, Gibson, Harcourt, 
Kennedy, Puil and the Mayor opposed ) 

MOVED by Aid . Rankin 

THAT an extension of one year be granted to Mr. Contoleon 
in respect of the premises at 3016 West 11th Avenue. 

- (deferred) 

MOVED by Aid. Puil 

THAT the Hardship Appeals in respect of 3016 West 11th Avenue, 
1452 East 11th Avenue and 4928 Killarney Street, be deferred pending 
a report being submitted by the Hardship Committee on this whole 
matter, such report to include criteria for defining hardship. 

- CARRIED 

(Aid. Harcourt and Rankin opposed) 

Rezoning Application - East 6th Ave . , 
Keith Drive, East 7th Ave., & Glen Dr. 
(Clause 6) 

Council received a delegation from Mr. J.B. Baker, representing 
Landmark Projects Corporation Ltd. Mr. Baker filed a brief dated 
February 8, 1977, detailing the Assisted Rental Project his client 
is prepared to undertake at the location described in the Manager's 
report, and requesting that Council refer this matter for an early 
Public Hearing. 
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CITY MANAGER'S REPORT AND DELEGATIONS (Cont'd) 

Rezoning Application - East 5th Ave. 
Keith Drive, East 7th Ave., & Glen Drive. 
(Clause 6) (Cont'd) 

Council noted a letter, circulated this day, from the Vancouver 
city Planning Commission which recommended that a decision on the 
matter be deferred and Council direct the Vancouver Community 
College to advise the City within three months as to its interest 
and intentions regarding this site. The Planning Commission 
also recommended that, failing a firm commitment from the College, 
the rezoning application be approved . 

Following comments from the Director of Planning, it was 

MOVED by Aid. Rankin 

THAT the recommendations of the City Manager be approved, 
after changing the completion period of study to six months; 

FURTHER THAT the Director of Planning enquire of the Vancouver 
Community College and the Minister of Education on the status of 
the College at King Edward site and the needs of a new site. 

- CARRIED 

(Aid. Bellamy, Brown, Gerard, Harcourt and Puil opposed) 


COMMUNI CATIONS OR PETITIONS 

1. Annual Celebration 

Peace Arch - Grant Request . 

MOVED by Aid. Rankin 

THAT, as requested by the International Peace Arch Association 
in its letter of January 23, 1977, a grant of $100 to the Association 
be approved in respect of the Annual Celebration to be held on 
June 12, 1977. 

- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY. 

2 . Property Endowment Fund Board 

Council noted a communcation from the Mayor, dated February 
3, 1977, proposing a resolution with respect to the appointment of 
the members of the Property Endowment Fund Board. The Mayor, 
however, amended his letter this day to delete the name of Alderman 
Gibson and substitute, in lieu thereof. Alderman Harcourt 's name. 

MOVED by Aid. Ford 

THAT SO much of the resolution of City Council of June 17, 1975, 
as relates to the appointment of the members of the Property Endow- 
ment Fund Board be rescinded and the constitution of the Board 
shall be: 

(1) Mayor 

(2 ) Alderman Harcourt 

(3) Alderman Kennedy 

(4) City Manager Fritz Bowers 

(5) Director of Finance 

provided further that where the Aldermanic member is the Chairman 
of a Standing Committee, the Vice-chairman of that Committee be 
authorized to act in the place of the named member when he is 
absent . 

„ ^ , . . ^ ^ ^ ^ - CARRIED UNANIMOUSLY 

Underlining denotes amendment . 
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COMMUNICATIONS OR PETITIONS (Cont'd) 


3 . Vancouver Public Housing Corporation 

Council noted a letter from the Mayor, dated February 3, 1977, 
concerning a proposed resolution on the appointment of the Directors 
of the City of Vancouver Public Housing Corporation. However, 
the Mayor this day amended his letter by deleting the name of 
Alderman Harcourt and substituting, in lieu thereof. Alderman 
Rankin's name. 

MOVED by Aid. Bellamy 

THAT the appointment of the following persons as Directors 
of the City of Vancouver Public Housing Corporation made by resolu- 
tion on February 25, 1975, namely Arthur Phillips, Michael Harcourt 
and Lorne E. Ryan are hereby rescinded, the following are appointed 
in their stead: 


FURTHER THAT where any Director is the Chairman of a Standing 
Committee of Council the Vice-chairman of such Committee may act in 
his stead when so required. 


Underlining denotes amendment . 

4. Equal Employment Opportunity Program: 
Report dated February 4, 1977. 


The Council noted a letter from the Asian Canadian Association 
for Cultural Cooperation requesting that the Chairman of the Associa- 
tion, representatives from the Vancouver Status of Women Council and 
the Canadian Paraplegic Association address Council on the report 
from the Chairman of the Special Committee on Equal Employment 
Opportunity, dated February 4, 1977. 

With the agreement of Council the following persons spoke in 
support of the recommendations contained in the report: 


Communications on the subject were also noted from the Vancouver 
Fire Fighters Union Local 18, the Vancouver Municipal and Regional 
Employees' Union and the B.C. Human Rights Commission. 

MOVED by Aid. Marzari 

THAT the requests contained in the report of the Special 
Committee, dated February 4, 1977, be approved; 

FURTHER THAT the Committee submit a report for Council's 
approval by the end of February, on the method of collecting statistics 
on racial minorities in the civic work force. 


Alderman Rankin 
Alderman Brown 
Fritz Bowers 


- CARRIED UNANIMOUSLY 


Mr. William Lum, 


Mr. Doug. Mowat, 
Ms. Lee Grills, 


Asian Canadian Association 
for Cultural Cooperation, 
Canadian Paraplegic Association 
Vancouver Status of Women Council 


(Aid. Kennedy opposed) 


- CARRIED 
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5 . Transfer of Self-Serve License 

Moved by Aid. Rankin 

THAT, as requested in its letter of February 2, 1977, the 
delegation from Gulf Oil Canada Limited, appear before Council on 
February 22, 1977. 

- CARRIED UNANIMOUSLY 


6 . Daycare Facilities in False Creek . 

MOVED by Aid. Rankin 

THAT, as requested in its letter of February 4, 1977, the 
delegation from the False Creek Child Care Society respecting Day 
Care Facilities in False Creek, be heard at the next meeting of 
Council on February 15, 1977. 

- CARRIED UNANIMOUSLY 


7. Convention Centre Feasibility 
S tudy Presentation. 

Council noted a letter from the Mayor, dated February 3, 1977, 
concerning arrangements made for a meeting of Council with the 
Provincial Department of Recreation and Travel Industry on the 
feasibility for a Convention Centre in Vancouver. The meeting is 
scheduled for Wednesday, February 16, 1977 at 10.00 a.m. 

MOVED by Aid . Har court 

THAT the letter from the Mayor be received. 

- CARRIED UNANIMOUSLY 

8. Pacific National Exhibition 
Revision of Lease. 


The council noted a letter from the Pacific National Exhibition 
concerning revision of the lease. A memorandum from the Mayor, 
dated February 7, 1977, with recommendations on the matter was also 
noted. The Mayor suggested that the Director of Legal Services 

may wish to state the city's legal position on the matter and it was, 

MOVED by Aid. Puil 

THAT the subject of the Pacific National Exhibition lease be 
considered 'in Camera'. 

- CARRIED 

(Aid. Kennedy, Marzari and Rankin opposed) 

9 . Placement of Bus Shelters 

Council noted a letter from Seaboard Advertising Company, 
dated February 4, 1977, requesting to appear as a delegation when 
the matter of bus shelter placement will be considered. 

MOVED by Aid. Bellamy 

THAT the delegation request from Seaboard Advertising Company 
be granted . 

- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIONS (Cont'd) 

10. Commerce Students Convention 
Request for Additional Funds. 

Under date of February 7, 1977, the Chairman of the Vancouver 
Heritage Advisory Committee submitted the following letter: 

"Four UBC Commerce students, as part of their 4th year 
work, are researching heritage compensation and incentive 
methods used in other cities. This project is being 
guided by Mr. Neil MacKenzie, a management consultant, 
and Heritage Advisory Committee member, and will be of 
direct benefit to Heritage Advisory Committee work. 

One of these students, Ms. Denice Mihoiluk, will be 
attending a commerce students' convention in Toronto 
on February 10 - 13. While she is there, she also 
plans to research heritage economics in Toronto and in 
Ottawa at the Heritage Canada library. 

This memo is to request from Council the additional 
funds needed by Ms. Mihoiluk to stay in Toronto one 
extra day and in Ottawa two days. We think that 
expenses up to a maximum of $150.00 would cover her 
accommodation and meals during this period. 

My request for expenses up to a maximum of $150.00 
for Ms. Denice Mihoiluk is respectfully submitted to 
Council. " 

MOVED by Aid. Kennedy 

THAT the foregoing request of the Chairman of the Vancouver 
Heritage Advisory Committee be granted and the funds be allocated 
from 'Vancouver Heritage Advisory Committee Miscellaneous Expenses'. 

- CARRIED UNANIMOUSLY 

The Council recessed at 3.55 p.m., and, 
following an 'In Camera' meeting in the 
Mayor's office, reconvened in the Council 
Chamber at 5.00 p.m.. Mayor Volrich in the 
Chair and the same members present. 

CITY MANAGER'S AND OTHER REPORTS 

A. MANAGER'S GENERAL REPORT 
FEBRUARY 4, 1977 


Works & Utility Matters 
(February 4, 1977) 

The Council considered this report which contains four 
clauses identified as follows: 

CI. 1: Bulkhead Replacement 

CI. 2: Existing Pedestrian Underpass - Granville 

Street at 6th Avenue 
CI. 3: Brief from Killarney-Champlain Citizens for 

Action Association - Transit and Paving 

Concerns 

CI. 4: Assignment of Rights-of -Way 

MOVED by Aid. Rankin 

THAT the recommendations of the City Manager, contained in 
clauses 1, 2 and 4 be approved, and clause 3 be received for 
information . 

- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Building & Planning Matters 
(February 4, 1977) 

The Council considered this report which contains ten 
clauses identified as follows: 


CI. 1 

CI. 2 

CI. 3 

CI. 4 

CI. 
CI, 


5 
6 


CI. 7; 
CI. 8 ; 
CI. 9; 

CI. 10 


Hardship Appeal - 2985 West 12th Avenue 
Mr. E. Char tophi lax 

Hardship Appeal - 3016 West 11th Avenue 
Mr. G. Contoleon 

Hardship Appeal - 1452 East 11th Avenue 
Mr. R. Pratap 

Hardship Appeal - 4928 Killarney Street 
Mr. M. Powar 

Possible Rezoning at Vanness Avenue and 
Earles Street 

Rezoning Application - Block Bounded by East 
6th Avenue, Keith Drive, East 7th Avenue and 
Glen Drive 

Chinatown Pilot Tree Planting Project 
Ground Lease - False Creek 

Ground Lease - Frank Stanzl Construction Ltd, 

Lot 9, False Creek, Plan 16003 

N.I. P. - Selection of Areas for 1977 


Clauses 1-4 inclusive 


For Council action on clauses 1, 2, 3 & 4 see page 2. 


Possible Rezoning - Vanness 
Avenue and Earles Street. 
(Clause 5) 


MOVED by Aid. Rankin 

THAT the recommendation of the City Manager contained in this 
clause, be approved. 

- CARRIED 

(Aid. Brown and Gibson opposed) 


Clause 6 . 

For Council action on this clause see pages 2 and 3 . 


Chinatown Pilot Tree Planting Project 
(Clause 7) 


MOVED by Aid. Harcourt 

THAT the recommendation of the City Manager contained in this 
clause, be approved. 

- CARRIED UNANIMOUSLY 


Ground Lease - False Creek. 
(Undersur facing - Parking) 
(Clause 8) 

Prior to consideration of this clause the City Manager advised 
that former Mayor Phillips is leasing in this enclave and Mr. D. 
Sutcliffe, the Development Consultant intends leasing also. 


Cont'd. 
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CITY MANAGER ' S AND OTHER REPORTS (Cont'd) 

Building & Planning Matters 
(February 4, 1977) (Cont'd) 

Ground Lease - False Creek 
(Undersur facing - Parking) 
(Clause 8) (Cont'd) 

MOVED by Aid. Puil 

THAT the lease not be granted to Frank Stanzl Construction 
Ltd., and the City Manager arrange negotiations to obtain market 
value for the space being utilized. 

- LOST 

(Aid. Bellamy, Brown, Ford, Gerard, Gibson, Harcourt, 
Kennedy, Marzari, Rankin and the Mayor opposed) 

MOVED by Aid. Harcourt 

THAT the recommendation of the City Manager contained in this 
clause be approved; 

FURTHER THAT the terms of the lease be amended to be coterminous 
with the lease of Lot 9, Plan 16003. 

- CARRIED UNANIMOUSLY 

Ground Lease - False Creek 
(Clause 9) 

MOVED by Aid. Harcourt 

THAT the recommendation of the City Manager contained in this 
clause, be approved. 

- CARRIED UNANIMOUSLY 


N.I. P. - Selection of Areas for 1977 
(Clause 10) 


MOVED by Aid. Harcourt 

THAT Council allocate $750,000 of City funds as its share of 
the 1977 Neighbourhood Improvement Program, and the selection of 
the Kensington or Hastings-Sunrise area be referred to the Planning 
and Development Committee for report to Council. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt 

THAT Council express to the appropriate Federal Minister 
its approval of, and satisfaction with the N.I. P. and R.R.A.P. 
Programs, and urge the Minister to continue these programs in 
the future . 

- CARRIED UNANIMOUSLY 


36 


Board of Administration, October 2, 


1970 


(SUPPLEMENTARY PERSONNEL - 3) 


Clause No. 2 (Cont'd.) 

The World Handball Championship is being held in Dublin, Eire 
and the Canadian Champion was asked to participate . 

The sponsoring City - Dublin, has paid for Fireman Wilson's 
air fare (they have sent him tickets) and agreed to pay his 
accommodation . 

The Fire Chief recommends leave of absence with pay for seven 
working shifts be granted Fireman Wilson to allow him to par- 
ticipate in the World Handball Championships. A replacement 
will not be necessary and there will be no additional cost to 
the City." 


Fire Chief be adopted. 


3 . Automobile Allowance - 

Clerk Typist II, Museums Department. 

The Acting Director of Museums reports as follows: 

"As there was a need for papers and other material to be carried 
between various locations and the Museum, the Clerk Typist I 
was given an automobile allowance approved by Council July 29, 
1969. At present, most items are being sent by 'Post', but it 
is still necessary to have certain items e.g. from Customs, 
delivery of bulk mail to the Post Office, pick up of printed 
items etc. from the Printing Department, either picked up or 
delivered by hand. 

The present Clerk Typist I does not have a car, however, the 
Clerk Typist II (formerly the Clerk Typist I) does have a car 
and it would be available for this use. 

I RECOMMEND that the Automobile Allowance, based on 11<: per 
mile, be transferred from the Clerk Typist I position to that 
of the Clerk Typist II." 

Your Board RECOMMENDS the foregoing recommendation of the 
Acting Director of Museums be adopted. 


Your Board RECOMMENDS the foregoing recommendation of the 


* 


* 


* 


* 


* 


* 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 


Finance Matters 
(February 4, 1977) 

The Council considered this 
clauses identified as follows: 


CI. 

1: 

CI. 

2: 

CI. 

3: 

CI. 

4: 

CI. 

5: 

CI. 

6: 

CI. 

7: 


report which contains seven 


Temporary Help - Local Improvements, Finance 

Department 

Police - Staffing 

Request for Grant Equal to Local Improvement 
Charges - Sunny Hill Hospital for Children 
Overhead Charges and Sundry Debtor Work 
Performed by the Engineering Department 
Investment Matters (Various Funds) December 1976 
Resolution of Vancouver Civic Theatres Board re 
Cancellation of Playhouse Performance 
Increase in Water Rates Revenue 


Clauses 1, 4 and 5 . 

MOVED by Aid. Harcourt 

THAT the recommendations of the City Manager contained in 
clauses 1, 4 and 5, be approved. 

- CARRIED UNANIMOUSLY 

Police - Staffing 
(Clause 2) 


Council agreed to defer this clause until later this day, 
pending comments from a representative of the Police Department. 


Request for Grant Equal to Local 
Improvement Charges - Sunny Hill 
Hospital for Children. 
(Clause 3) 

MOVED by Aid . Harcourt 

THAT the request from the Sunny Hill Hospital for Children 
concerning a grant equal to Local Improvement Charges on its 
property at 2775 East 21st Avenue be not approved and the City 
request the Provincial Government to absorb this cost. 

- CARRIED 

(Aid. Bellamy opposed) 

Vancouver Civic Theatres Board - 
Cancellation of Playhouse Performance. 
(Clause 6) 

MOVED by Aid. Kennedy 

THAT the recommendation of the Vancouver Civic Theatres Board 
as contained in this clause be approved. 

- CARRIED UNANIMOUSLY 

increase in Water Rates Revenue 
(Clause 7) 

MOVED by Aid . Brown 

THAT the recommendation of the City Manager contained in this 
clause , be approved . 

- CARRIED UNANIMOUSLY 


The Council recessed at 5.40 p.m. to reconvene 
in the Council Chamber at 7.30 p.m. 
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The Council reconvened at 7:30 p.m. in the Council Chamber 
with Mayor Volrich in the Chair and the following members 
present: 

PRESENT : Mayor Volrich 

Aldermen Bellamy, Brown, Ford, Gerard, 

Gibson, Harcourt, Kennedy, Puil 
and Rankin 

ABSENT : Alderman Marzari 

DELEGATIONS AND MANAGER'S REPORTS (cont'd) 

Shaughnessy Hospital Rezoning 

Submitted for consideration was a Manager's report dated 
February 7, 1977, in which the Director of Planning gave the 
background, current status and proposed schedule for rezoning 
on the Shaughnessy Hospital expansion. Appended to the 
report was an assessment of information provided on Shaughnessy 
Hospital and information still needed. Also appended, was a 
possible schedule for processing the Shaughnessy Hospital 
rezoning application, assuming the additional information could 
be provided by February 15th. 

Also before Council for consideration was a Manager's 
report dated February 8, 19 77, in which the City Engineer 
reported on utility work for Shaughnessy Hospital. The City 
Engineer submitted the following alternatives for Council's 
consideration: 

(a) delay any utility work associated with the hospital 
development until Council approval of the development 
scheme, accepting the delay which may result to the 
project. 

(b) approve an immediate start on utility relocation at 
B.C.M.C. cost, without prejudice to the City's final 
decision on the development, if B.C.M.C. wishes to 
proceed on this basis. The expenditure of the 
$1,000,000 makes it more difficult for the City to 
control the development later. 

Council also noted a letter from the President of the 
Shaughnessy Heights Property Owners' Association advising that 
the Association takes no stand in regard to the proposed development 
at Shaughnessy Hospital. 

Mr. A.C.L. Kelly, Chairman of the British Columbia Medical 
Centre, advised Council that his staff would endeavour to have 
the information requested by Mr. Spaxman available by next week. 
Mr. Kelly stated he would prefer option (b) in the City Engineer's 
report subject to approval of the Minister of Health Services. 

Mr. Scroggs, Shaughnessy Citizens Advisory Committee, addresssji, 

Council stating the citizens are not opposed to a children's | '^'^'end 
hospital being built on the site, but are concerned that the see pagz 

addition of the obstetric unit and the other proposed facilities^ 
could result in even more buildings being superimposed on this 
site at a later date. 

MOVED by Aid. Ford, 

THAT the Director of Planning be authorized to request the 
information still required on the Shaughnessy Hospital as 
detailed in appendix I of the Manager's report dated February 7, 
1977; 

FURTHER THAT the possible schedule for processing Shaughnessy 
Hospital's rezoning application (appendix II of the Manager's 
report dated February 7, 1977), be approved. 

- CARRIED UNANIMOUSLY 


cont ' d. 
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Shaughnessy Hospital Rezoning 
(cont'd) 


MOVED by Aid. Puil, 

THAT Council approve an immediate start on utility relocation 
at B.C.M.C. cost, without prejudice to the City's final decision 
on the development, if B.C.M.C. wishes to proceed on this basis. 

- CARRIED 

(Alderman Brown opposed) 

The Mayor requested Mr. Kelly to advise him as soon as 
possible if the foregoing resolution is acceptable to the 
Minister of Health Services. 

CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Finance Matters 
(February 4, 1977) (cont'd) 

Police - Staffing 
(Clause 2) 


MOVED by Aid. Rankin, 

THAT Council authorize in advance of the 1977 budget, the 
hiring of four additional Compound Attendants I on a temporary 
basis for the duration of the construction of the annex to the 
Public Safety Building. 

- CARRIED 

(Aldermen Brown, Ford, Puil and the Mayor opposed) 


The Council agreed to vary the agenda to deal with the 
following report of the Standing Committee on Transportation 
dated February 2, 1977. 

IX. Report of Standing Committee 
on Transporation , 
February 2, 1977 

G.V.R.D. Regional Transportation 
Proposal (Clause 1) 

The Standing Committee on Transportation in a report dated 
February 2, 1977, recommended: 

"A. THAT approval in principle, subject to a financing 

formula acceptable to the City of Vancouver, be given 
to concepts 1, 2 and 3 contained in the communication 
from the Chairman of the Greater Vancouver Regional 
District Transportation Committee dated January 24, 
1977, namely: 

1) the concept of a Regional/Provincial commission 
to co-ordinate the programming and planning of 
all transportation in Greater Vancouver. 

2) that such a commission be created as a separate 
entity for the Greater Vancouver area. 

3) that it have responsibility for roads and transit 
planning and programming through the preparation 
annually of a five-year capital and operating 
budget for roads and transit. 

cent ' d. . . . 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Report of Standing Committee 
on Transportation, 
February 2, 1977 (cont'd) 

G.V.R.D. Regional Transportation 
Proposal (Clause 1) (cont'd) 

B. THAT a joint Provincial/Regional Study of Light Rapid 
Transit be carried out in 1977 in order to test the 
physical and economic feasibility of such a system in 
the Lower Mainland. 

C. THAT the Manager's report dated February 1, 1977, be 
received for information." 

Also before Council was a Manager's report dated February 3, 
1977, submitting for consideration a proposed financing formula 
on G.V.R.D. transportation proposals prepared by the Director of 
Finance and the City Engineer. In his report, the City Manager 
recommended that Council not approve the recommendations of the 
Transportation Committee but immediately commence negotiations 
with the G.V.R.D. on the lines of the above formula, after it 
has received further detailed consideration of the Transportation 
Committee . 

Distributed this day were letters from Mr. W.T. Lane, Director 
of Regional Development, G.V.R.D., on Vancouver's consideration of 
the G.V.R.D. transportation proposals and a letter from Mr. D.H. 
MacDonald, Chairman of the Transportation Committee, urging 
Council's support for G.V.R.D. approaching the Provincial Government 
to discuss their attitude to the creation of an agency to co-ordinate 
transportation planning and expenditures in this region. 

MOVED by Aid. Harcourt, 

THAT recommendation A of the Committee contained in this 
Clause be approved. 

- LOST 

(Aldermen Bellamy, Brown, Ford, Gerard, Gibson, Kennedy, 
Puil and the Mayor opposed) 

MOVED by Aid. Harcourt, 

THAT recommendations B and C of the Committee contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt, 

THAT the Director of Planning and the City Engineer prepare 
the land use and engineering information requested by the G.V.R.D. 
in December, 1976. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Puil, 

THAT Council immediately commence negotiations with the 
G.V.R.D. on the lines of the proposed financing formula contained 
in the Manager's report of February 3, 1977, after it has received 
further detailed consideration of the Transportation Committee. 

- CARRIED 

(Alderman Harcourt opposed) 

MOVED by Aid. Harcourt, 

THAT Council indicate to the G.V.R.D. that it is in favour 
of discussing with the Provincial Government the following 
concepts contained in the communication from the Chairman of 
the G.V.R.D. Transportation Committee dated January 24, 1977: 

(1) the concept of a Regional/Provincial commission 
to co-ordinate the programming and planning of 
all transportation in Greater Vancouver. 

(2) that such a commission be created as a separate 
entity for the Greater Vancouver area. 



cont'd. . . . 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Report of Standing Committee 
on Transportation, 
February 2, 1977 (cont'd) 

G.V.R.D. Regional Transportation 
Proposal (Clause 1) (cont'd) 

(3) that it have responsibility for roads and transit planning 
and programming through the preparation annually of a 
five-year capital and operating budget for roads and 
transit. 

- LOST 

(Aldermen Bellamy, Brown, Ford, Gerard, Gibson, 
Kennedy, Puil and the Mayor opposed) 


Personnel Matters 
(Fearuary 4, 1977) 

Enforcement of Noise Control 
By-law (Clause 1) 

MOVED by Aid. Harcourt, 

THAT the recommendations of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 

Property Matters 
(February 4, 1977) 

The Council considered this report which contains ten 
clauses identified as follows: 

CI. 1: Taylor Manor - Rental of Premises to the 

Vancouver Resources Board 
CI. 2: Consent to Assign Sub-lease of Portion of 

1572 West 4th Avenue 
CI. 3: Lease of Portion of Fraserview Library to 

Vancouver Resources Board 
CI. 4: McLaren Electric Building, 1830 West 5th 

Avenue - Change of Name of the Lessee 
Cl. 5: Extension of Option between the City and 

Anavets Senior Citizens' Housing Society 
Cl. 6: Lease of Coffee Shop - Public Safety Building, 

312 Main Street 
Cl. 7: Sale of Residential Lots - N/S 18th Avenue 

between Kaslo and Renfrew Streets 
Cl. 8: Burrard Street Widening - Purchase of Portion 

of Property - 1980 Burrard Street 
Cl. 9: Chimo Terrace - Wall Street Park - Sale of 

City Lands 

Cl. 10: Rental Review - City-owned Lane between Broadway 
and 8th Avenue in the West 1200 Block 

Clauses 1, 2, 3, 4, 5, 7 
8, 9 and 10 


MOVED by Aid. Puil, 

THAT the recommendations of the City Manager contained in 
Clauses 1, 2, 3, 4, 5, 7, 8, 9 and 10 be approved. 

- CARRIED UNANIMOUSLY 

Lease of Coffee Shop - Public 
Safety Building, 312 Main Street 
(Clause 6) 


The City Manager requested that the words "by mutual agreement" 
be added after the word "renew" in the last paragraph of this 
clause. 

MOVED by Aid. Puil, 

THAT the recommendation of the City Manager contained in 
this Clause be approved after amending the report as requested. 


- CARRIED UNANIMOUSLY 
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I. Report of Standing Committee 
on Planning and Development, 
January 20, 1977 

The Council considered this report which contains six 
clauses identified as follows: 


CI. 1: Monthly Status of Rezoning Applications 

CI. 2: Status of Major Development Permit Applications 

CI. 3: Riley Park N.I. P. Citizens' Planning Committee 

Formation and Terms of Reference 
CI. 4A: Proposed Amendment to Agreement dealing with the 

Development of the Salish Subdivision in the 

Musqueam Indian Reserve 
CI. 4B: Musqueam Indian Band - Request for Exclusion 

from the Agricultural Land Reserve 
CI. 5: St. Paul's Hospital Development (Windermere 

Apartments - 1148 Thurlow Street) 
CI. 6: List of Items Outstanding to the Committee 


Clauses 1, 2, 3, 4A, 4B and 6 

MOVED by Aid. Harcourt, 

THAT Clauses 1, 2 and 6 be received for information and the 
recommendations of the Committee contained in Clauses 3, 4A and 
4B be approved. 

- CARRIED UNANIMOUSLY 


St. Paul's Hospital Development 
(Windermere Apartments - 1148 
Thurlow Street) (Clause 5) 


Council noted a letter from Mr. N.K. Barth, Director of 
Hospital Planning, G.V.R.D., advising that the Greater Vancouver 
Regional Hospital District Board has reaffirmed its decision to 
demolish this building. 

MOVED by Aid. Harcourt, 

THAT the recommendations of the Committee contained in 
this Clause be approved; 

FURTHER THAT the letter from Mr. N.K. Barth, Director of 
Hospital Planning, G.V.R.D. dated January 31, 1977, be received. 


- CARRIED UNANIMOUSLY 


II. Report of Standing Committee 
on Community Services, 
January 20, 1977 

The Council considered this report which contains four 
clauses identified as follows: 


CI. 1: Submission by Neighbourhood Services Association 
CI. 2: Outstanding Matters for Community Services 
Committee 

CI. 3: Licensed Premises in the Downtown Area 

CI. 4: Emergency Services Implementation Committee 


Clauses 1, 2, 3 and 4 


MOVED by Aid. Rankin, 

THAT the recommendations of the Committee contained in 
Clauses 1 and 4 be approved and Clause 3 be received for 
information; 

FURTHER THAT the information contained in Clause 2 be 
received and the recommendations of the Committee be approved. 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

III. Report of Standing Committee 
on Planning and Development, 
January 27, 197 7 


The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Government Assisted Housing - 1976 Summary 
CI. 2: City-owned Lands Located West of Hawks Avenue 

between Prior Street and Malkin Avenue 
CI. 3: Proposed Amendment to Agreement dealing with the 

Development of the Salish Subdivision in the 

Musqueam Indian Reserve 

Clauses 1 and 2 

MOVED by Aid. Harcourt, 

THAT Clause 1 be received for information and the recommendation 
of the Committee contained in Clause 2 be approved. 

- CARRIED UNANIMOUSLY 

Proposed Amendment to Agreement 
dealing with the Development of 
the Salish Subdivision in the 
Musqueam Indian Reserve (Clause 3) 

The Mayor requested and received permission to be excused 
from voting on this clause. 

MOVED by Aid. Harcourt, 

THAT recommendations A to F of the Committee contained in 
this Clause be approved. 

- CARRIED 

(Alderman Puil opposed) 

MOVED by Aid. Puil in amendment, 

THAT the park facility be developed at the expense of the 
Musqueam Indian Band; 

FURTHER THAT development of the park be completed within 
two years of completion of the development scheme identified on 
the sheets "SK1-SK13 by Hamilton Doyle and Associates, Architects" 
and dated April 15, 1976. 

- LOST 

(Aldermen Bellamy, Brown, Ford, Gerard, Gibson, 
Harcourt, Kennedy, Rankin and the Mayor opposed) 

The amendment having lost, the motion by Alderman Harcourt 
was put and CARRIED. 


IV. Report of Standing Committee 
on Community Services, 
January 27, 197 7 


The Council considered this report which contains seven 
clauses identified as follows: 


CI. 

1: 

Requests for Surplus Furniture from Non-Profit 



Organizations 

CI. 

2: 

Lodging House By-law Enforcement 

CI. 

3 : 

Minimum Heat By-law 

CI. 

4: 

Complaint re Tax Buying Agency 

CI. 

5: 

Cordova Lodge 

CI. 

6: 

Outstanding Matters for Community Services 



Committee 

CI. 

7: 

Community Hearings by the Legal Services Commission 


cont ' d. . . . 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Report of Standing Committee 
on Community Services, 
January 27, 1977 (cont'd) 

Clauses 1, 3, 5, 6 and 7 

MOVED by Aid. Rankin, 

THAT the recommendations of the Committee contained in 
Clauses 3, 5 and 7 be approved and Clauses 1 and 6 be received 
for information. 

- CARRIED UNANIMOUSLY 

Lodging House By-law 
Enforcement (Clause 2) 

MOVED by Aid. Rankin, 

THAT the recommendation of the Committee contained in this 
Clause be approved and the resolutions be received for 
information. 

- CARRIED UNANIMOUSLY 

Complaint re Tax Buying 
Agency (Clause 4) 


When considering this clause. Council noted a letter from 
Mr. V. Chernecki setting forth information on the statements 
made by Mr. Torgeson. 

MOVED by Aid. Rankin, 

THAT the recommendations of the Committee contained in this 
Clause be approved. 

- CARRIED UNANIMOUSLY 
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V. Report of Standing Committee 
on Transportation, 
January 27, 1977 


The Council considered this report which contains five 
clauses identified as follows: 


CI. 

1: 

CI. 

2: 

CI. 

3: 

CI. 

4: 

CI. 

5: 


Vehicles for Hire Board Discontinuation 

Aerobus Transportation System 

City Engineer's Report 

Park Drive - Granville to Oak 

Proposed Cul-de-sac on 72nd Avenue East of 

Granville Street 


Clause 1 

MOVED by Aid. Bellamy, 

THAT the recommendation of the Committee contained in this 
Clause be approved. 

- CARRIED UNANIMOUSLY 


Clauses 2, 3, 4 and 5 

MOVED by Aid. Kennedy, 

THAT the recommendations of the Committee contained in 
Clauses 2, 3, 4 and 5 be approved. 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

VI. Report of Standing Committee 
on Finance & Administration, 
January 27, 1977 

The Council considered this report which contains eight 
clauses identified as follows: 


CI. 

1: 

CI. 

2: 

CI. 

3: 

CI. 

4: 

CI. 

5: 

CI. 

6: 

CI. 

7: 

CI. 

8: 


Community Music School of Greater Vancouver - 
Request for Increased Civic Grant 
Sculpture Society of British Columbia - 
Commissioning of a Major Piece of Sculpture 
Ice Skating Instruction at Britannia 
Review of Park Board N.N.R. Budget 
Vancouver Symphony Society - Grant Request - 
Orpheum Theatre Opening 

Federal Employment Programs - Canada Works 
and Young Canada Works, Summer 1977 
Satellite School Recreation Program 
Champlain Heights - Marketing Policy 


Clauses 1, 2, 3, 4 and 7 

MOVED by Aid. Brown, 

THAT the recommendations of the Committee contained in 
Clauses 1, 2, 3, 4 and 7 be approved. 

- CARRIED UNANIMOUSLY 

Vancouver Symphony Society - Grant 
Request - Orpheum Theatre Opening 
(Clause 5) 


MOVED by Aid. Brown, 

THAT the recommendation of the Committee contained in this 
Clause be approved. 

- CARRIED BY THE 
REQUIRED MAJORITY 

(Aldermen Puil and Rankin opposed) 

Federal Employment Program - Canada 
Works and Young Canada Works, 
Summer 1977 (Clause 6) 


MOVED by Aid. Brown, 

THAT the recommendations of the Committee contained in this 
Clause be approved after amending recommendation D by adding 
after the word "approved", "as a priority one item". 

- CARRIED UNANIMOUSLY 

Champlain Heights - Marketing 
Policy (Clause 8) 

For Council action on this Clause, see page 1. 


VII. Report of Standing Committee 
on Planning and Development, 
January 27, 1977 

Grandview Woodland Area Planning - 
Interim Control of Development in 
Apartment Areas (Clause 1) 

Distributed this day was a letter from Dr. Robert N. Morris 
opposing the recommendation of the Standing Committee and setting 
forth arguments for this stance. Dr. Morris also requested an 
opportunity to address Council on this matter. 

cont'd. . . . 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Report of Standing Committee 
on Planning and Development, 
January 27, 1977 (cont'd) 

Grandview Woodland Area Planning - 
Interim Control of Development in 
Apartment Areas (Clause 1) (cont'd) 

MOVED by Aid. Harcourt, 

THAT the recommendation of the Committee contained in 
this Clause be approved; 

FURTHER THAT the letter from Dr. Robert Morris dated 
February 8, 1977, be received. 

- CARRIED 

(Aldermen Gerard, Kennedy and Puil opposed) 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Brown, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Brown, 
SECONDED by Aid. Ford, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


BY-LAWS 

1. BY-LAW TO AMEND BY-LAW NO. 4531, 
BEING THE REFUSE BY-LAW 


MOVED by Aid. Rankin, 
SECONDED by Aid. Ford, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Rankin, 
SECONDED by Aid. Ford, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


MOTIONS 

A. Allocation of Land for Lane 

Purposes (South 2 feet of each 
of Lots 7, 8, 9, 10, 11 and 12 
Block 230, D.L. 526, Plan 590) 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Gerard, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for lane purposes, the following described lands: 

South 2 feet of each of Lots 7, 8, 9, 10, 11 and 12, 
Block 230, District Lot 526, Plan 590; 

cont'd. . . . 
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BOARD OF ADMINISTRATION 


PROPERTY MATTERS 


OCTOBER 2, 1970 


The Board considered matters pertaining to Properties and submits 
the following report. 


RECOMMENDATIONS 

1. Closure of Lane for Resubdivision with City-Owned Lands- 
N/S 3500 Blk. West 50th Ave., East of Dunbar Street 

The Supervisor of Property and Insurance reports as follows: 

"Reference is made to Item 3, Works and Utility Matters, 
July 17, 1970, confirmed by Council July 21, 1970, 
approving the request of the property owners on the 
north side 3500 block - West 50th Avenue that the un- 
developed lane in their block be not opened, and further 
approving that lands dedicated for lane purposes by the 
City in its subdivision be resubdivided with City- 
owned Lots G to G, Block 6, D.L. 31^ to the approval of 
the Approving Officer. 

The Director of Planning recommends that the 20' lane 
allowance between the Point Grey Golf & Country Club 
Course and the City lands to the west be closed and 
incorporated in the new subdivision. To do so, it is 
necessary to obtain a Quit Claim Deed from the Golf 
Course as to their interests in the lane allowance. 

The Golf Club was contacted in this regard, and following 
negotiations their Solicitor has advised they are pre- 
pared to grant the Quit Claim subject to the City paying 
the Club's share of the proposed street lighting to be 
installed on 50th Avenue, same being estimated at 
$i+26.00. 

The proposed street lighting installation was advanced 
by the City Engineer 'on the initiative' and is to be 
installed primarily to service the newly subdivided 
City lots. This installation was approved by Council at 
a Court of Revision held on September 10, 1970. Since 
50th Avenue is not utilized for access by the Golf 
Club^ they will receive little benefit from the street 
light installation. 

RECOMMENDED that the Supervisor of Proper and Insurance 

be authorized to conclude arrangements with the Point 

Grey Golf and Country Club whereby the Golf Club will 

execute the Quit Claim Deed as to all their interest 

in the lane allowance north of 50th Avenue, east of 

Dunbar Street in return for the City paying the Club's 

share of the street lighting to be installed on 50th 

Avenue at an estimated cost of $[|.26.00, chargeable to account 

code i+812/75." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 

(A plan of the area is circulated for the information of Council.) 
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MOTIONS (cont'd) 

Allocation of Land for Lane Purposes 
(South 2 feet of each of Lots 7, 8, 
9, 10, 11 and 12, Block 230, D.L. 526, 
Plan 590) (cont'd) 


AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes, and declared to form and constitute portions of 
lane . 

- CARRIED UNANIMOUSLY 

B. Closing, Stopping Up and Conveyancing 
to Abutting Owners (Lane West of 
Balkan, South of King Edward Avenue) 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Gerard, 

THAT WHERAS the City of Vancuver is the owner of all the 
streets and lanes lying within the limits of the City of 
Vancouver 

(1) At the rear of Lots 11 to 14 of Blocks 13 and 14, 
Blocks 10 to 13 and 22 to 25, District Lots 391 
and 392, Plan 6357 there lies a 15 foot lane 
dedicated by Plan 6357, an unsubdivided portion of 
Blocks 13 and 14 approximately 18 feet in width 
and a 10 foot lane dedicated by Plan 3241; 

(2) The travelled lane is over the 10 foot lane dedicated 
by Plan 3241 and the westerly portion of the unsubdi- 
vided portion of Blocks 13 and 14. The 15 foot lane 
dedicated by Plan 6357 at the rear of said Lots 11 to 
14 has been occupied by the owners of said Lots 11 to 
14; 

(3) The owners of said Lots 11 to 14 have made application 
to acquire the portion of lane and the surplus portion 
of the unsubdivided part of said Blocks 13 and 14 at 
the rear of their properties; 

(4) It is advantageous to the City to close the lane at 
the rear of said Lots 11 to 14 and resubdivide said 
Lots 11 to 14, the closed lane and the unsubdivided 
portion of said Blocks 13 and 14; 

THEREFORE BE IT RESOLVED THAT all that portion of lane dedicated 
by the deposit of Plan 6357 lying between the westerly production of 
the southerly limit of Lot 11 and the westerly production of the 
northerly lirait of Lot 14; ALL OF Blocks 13 and 14, Blocks 10 to 
13, and 22 to 25, District Lots 391 and 392, the same as shown 
outlined red on plan prepared by Noel E. Peters, B.C.L. S. , dated 
July 26, 1976, and marginally numbered LF 7770, a print of which 
is attached hereto, be closed, stopped up and conveyed to the 
abutting owners; and 

FURTHER BE IT RESOLVED THAT the lane so closed, the unsubdivided 
portion of said Blocks 13 and 14 together with said Lots 11 to 14 be 
subdivided in a manner satisfactory to the approving officer. 


Oi3V 

. . 19 


- CARRIED UNANIMOUSLY 
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MOTIONS (cont'd) 

C. Allocation of Land for Lane 

Purposes (930 East 14th Avenue) 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Gerard, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for lane purposes, the following described lands: 

South 2 feet of Lot 20, Subdivision "C", Block 173, 
District Lot 264A, Plan 1056. 

(930 East 14th Avenue); 

AND MIEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes, and declared to form and constitute portions of 
lane. 

- CARRIED UNANIMOUSLY 


D. Allocation of Land for Lane 

Purposes (1926 West 4th Avenue) 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Gerard, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for lane purposes, the following described lands: 

South 2 feet of Lot 14 except the North 7 feet, now road. 
Block 246, District Lot 526, Plan 590, the same as shown 
outlined red on plan prepared by G, Girardin, B.C.L.S., 
dated January 28, 1977, and marginally numbered LF 8072, 
a print of which is hereunto annexed. 

(1926 West 4th Avenue); 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes, and declared to form and constitute portions of 
lane . 

- CARRIED UNANIMOUSLY 

1. Compensation for Designated 
Heritage Structures 


MOVED by Aid. Harcourt, 
SECONDED by Aid. Brown, 

THAT the Mayor and Council of the City of Vancouver 
support and join with the application of the Heritage Advisory 
Committee to the Government of the Province of British 
Columbia for a grant to conduct a full study of non-monetary 
methods of compensation for designated heritage structures 
in the City of Vancouver and other centres in the Province. 

- CARRIED UNANIMOUSLY 

2. Registration Fees - B.C. and 
Yukon Heritage Conference 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Kennedy, 

THAT Council authorize payment of registration fees for 
any member of Council wishing to attend the B.C. and Yukon 
Heritage Conference, February 10 to 12, 197 7, in Vancouver. 

- CARRIED 

(Aldermen Brown and Rankin opposed) 
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MOTIONS (cont'd) 

3. Resolution re Seagate Manor 
2 8 31 Point Grey Road 

When considering the following motion submitted by Alderman 
Brown at the Council meeting on January 25, 1977, Council noted 
a delegation request from the Kitsilano Local Area Planning 
Committee : 

"THAT WHEREAS the property at 2 831 Point Grey Road, known 
as Seagate Manor, was purchased with funds from the 
Point Grey Road Waterfront Fund; 

AND WHEREAS by resolution duly passed by City Council, 
the Supervisor of Properties was authorized to obtain 
vacant possession of this property; 

AND WHEREAS the building has been vacant since August, 
1975; 

THEREFORE BE IT RESOLVED THAT all buildings on the property 
at 2831 Point Grey Road be removed and the property turned 
over to the care, custody and management of the Park Board." 

MOVED by Aid. Brown, 

THAT consideration of the foregoing motion be deferred 
pending the hearing of representatives of the Kitsilano Local 
Area Planning Committee. 

- CARRIED UNANIMOUSLY 

NOTICE OF MOTION 

The following Notice of Motion submitted by Alderman 
Bellamy and seconded by Alderman Gibson, was recognized by 
the Chair: 

Police Overtime 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Gibson, 

THAT WHEREAS the overtime costs for members of the Vancouver 
City Police Department attending court is in excess of one 
million dollars per year; 

AND WHEREAS the Vancouver taxpayers have no control over 
this expenditure and are required to pay for this overtime; 

AND WHEREAS approximately 50% of this expenditure would 
appear to be unnecessary; 

THEREFORE BE IT RESOLVED THAT a delegation from Council be 
appointed to meet with the Attorney-General to discuss the 
following : 

(a) That all overtime costs incurred by members of the Police 
Force at any time for appearing in court unnecessarily, 
i.e., because of postponement or change of plea, such 
costs be paid by the Attorney-General's Department; 

(b) That where a member of the Force is required to appear 
in court on his weekly or annual leave, all such costs 
be paid for by the Attorney-General's Department; 

(c) That overtime costs incurred by a member of the Force 
required to appear in court on a regular working day, 
regardless of shift, continue to be paid as is, having 
regard to item (a) above. 

(Notice) 


The Council adjourned at approximately 10:20 p.m. 


The foregoing are Minutes of the Regular Council Meeting 
of February 8, 1977, adopted aft/ST\ amendment on 
February 15, 1977. 



MAYOR 


Manager's Report, February 4, 1977 (WORKS - 1) 


WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 


RECOMMENDATION : 

1. Bulkhead Replacement 

The City Engineer reports as follows: 

"The City has a wooden bulkhead supporting the street at the front of 
Eh Lot 8, Block 42, D.L. 185 - 1505 West Pender Street. It is presently 
in a deteriorated and unstable condition. A building line has been 
established to create an 80' street allowance on Pender Street and this 
lot is the only property which exists beyond the building line. To 
replace this bulkhead without major disruptions to Pender Street traffic 
at Cardero, it is proposed to construct the new bulkhead on the 80' 
building line 7' north of the existing property line. 

The owner (Sperry Systems of Canada Ltd.) has been approached and 
is agreeable to granting us a 7-foot right-of-way, provided the City bears 
all costs of construction and maintenance of the bulkhead. 

I RECOMMEND that: 

(a) the City enter into an agreement with Sperry Systems of Canada Ltd. 
for a right-of-way for the retaining wall. 

(b) the agreement be satisfactory to the Director of Legal Services. 

(c) the Director of Legal Services be authorized to execute the agree- 
ment on behalf of the City." 

The City Manager RECOMMENDS that the foregoing recoimendations of the 
City Engineer be approved. 

2. Existing Pedestrian Underpass - 
Granville Street at 6th Avenue 

The City Engineer reports as follows: 

"Granville Street, in the vicinity of 6th Avenue, carries high volumes 
of traffic (29,000 vehicles per day). Since Granville Street is a major street 
and because this section is located in close proximity to the bridgehead, vehicles 
travel at more than average city speeds. At the same time, there is a need for 
pedestrians to cross this portion of Granville Street. Some of the pedestrian 
generators in the immediate area are Pacific Press and a number of smaller commer- 
cial establishments. 

For these reasons, there is an existing pedestrian tunnel under Granville 
Street near 6th Avenue. This tunnel is about 23 years old and is now in need of 
improvements in the form of lighting and wall painting. Under existing evening 
conditions, the tunnel is poorly lit because of aging lighting facilities and 
deteriorated wall painting. As a result, many pedestrians have a strong reluctance 
to use this pedestrian facility. In order to bring the illumination up 
to an acceptable standard, it will be necessary to replace the fibreglass 
lenses with clear polycarbonate plastic and to replace the existing fluorescent 
fixtures. The lighting at the entrances should be increased by changing the 
fixtures. If the lighting were improved, along with the application of white 
paint to the walls, it is expected this pedestrian tunnel would receive much 
more use and thereby provide a considerable improvement for pedestrians who wish 
to cross Granville Street in this general area. 

We have received complaints from a number of citizens about the crossing 
difficulties in this area. More recently, concerns have been received from Pacific 
Press. Implementation of the proposed work would help relieve their concerns. 

In conclusion, it is estimated to cost $4800 to undertake these lighting 
improvements, and $5,000 to clean and apply two coats of white paint to the walls 
and ceiling of the underpass. We are proposing that these funds be approved in 
advance from the Granville Bridge Maintenance Appropriation in the 1977 Engineering 
Department budget. The Director of Finance concurs with this proposed method of 
funding. 
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(WORKS - 2) 


Clause 2 Cont'd 


It is RECOMMENDED that the pedestrian tunnel lighting, cleaning and 
painting improvements as described in this report be approved at a cost of $9»800 
with funds allocated in advance for the 1977 Granville Bridge Maintenance Appro- 
priation of the Engineering Department." 

The City Manager RECOMMENDS that the foregoing reooimiendation of the City 
Engineer be approved. 


INFORMATION : 

3. Brief from Killarney-Champlain Citizens for Action 
Association - Transit and Paving Concerns 


The City Engineer reports as follows: 

"At a Public Hearing held on September 2, 1976 concerning the re-zoning 
of Lots 1-6, Block 37 D.L. 37 on the north-west comer of Harold Street and 
School Avenue, a brief was submitted by the Killarney-Champlain Citizens for 
Action Association expressing concerns about transit and streets. The Mayor 
requested that the City Engineer report back to Council on the Engineering 
matters referred to in the brief. 

My comments are as follows : 

Transit - 


The brief expresses concern about transit changes at the Joyce Loop. 
Council, on October 26, 1976, considered a report from the City Engineer 
about transit changes at the Joyce Loop and passed the following resolutions: 

'a. That the recommendations of the City Engineer contained in the Manager's 
report dated October 14, 1976 be approved, subject to bus shelters being 
installed at the two bus stops in the vicinity of the bus loop on 
Joyce Street. 

b. That Council hold a public meeting after November 17, 1976 to discuss 
with B.C. Hydro, the City Engineer and concerned citizens all aspects 
of the proposed extension of the Forty-first bus service from Joyce 
Loop to Burnaby via Kingsway. 

c. That, in the future, the City Engineer advise Council of any proposed 
transit changes at least two months prior to the date of implementation. 

d. That the Mayor designate a suitable committee to consider all proposed 
changes to transit service in the City. ' 

With reference to item a, the bus shelters have been installed at the 
designated locations. 

Further to item b, above, a public meeting was held on November 30, 
1976 with B.C. Hydro representatives, the City Engineer and concerned citizens. 
As a result of this meeting, B.C. Hydro were requested to investigate the possi- 
bility of enlarging the Joyce Loop in order to accommodate all loading and 
transferring activities. They were requested also to review the location of 
the Rupert 27 bus stop on the west side of 41st Avenue immediately south of 
Kingsway to eliminate the tendency to jaywalk. 

It is my opinion that the forrgoing actions dral with the ronrerns 
expressed in the brief. 

II. Streets - 

The brief makes reference to two items: one. School Avenue; 
two, local street paving in general. 

a. School Avenue - In October, 1974, Council adopted the two recommen- 
dations of the City Engineer contained in the report attached as 
Appendix I. 


I believe that report and (iubf-i<;f)ii<:fit fk/uiK 11 n» » Ion tlfti} with Hmf 
item in this brief. 

Cont'd . 
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b. Local street paving - The brief asks the question: 'Is there an 
overall plan for paving in the whole area?' The answer to this 
question is Yes, there is an overall plan for paving. This plan is 
the local street low-cost paving program done by local improvement 
petition subject to available funding. In each year, there are 
usually sufficient petitions to use all available funds and, in 
single-family areas, the City rarely initiates projects. 

In the case of School Avenue, paving would not be considered until 
the required widenings have been obtained to permit paving to the design 
approved by Council in 1974 (recommendation b Appendix I) . 

I believe the above answers the concern raised in the brief about 
street paving." 

The City Manager submits the foregoing report of the City Engineer 
for INFORMATION. 


RECOMMEMDATIOSl ; 

4. Assignment of Rights-of-Way 
The City Engineer reports as follows: 

"Both Lots 'E' and 'F', Subdivisions 'C' and 'D', Block 162, District Lot 264A, 
Plan 13143, situated on the north side of 12th Avenue east of Commercial Drive, have 
a sewer right-of-way in favour of the City of Vancouver as a charge against the 
title. The rights-of-way contain a Greater Vancouver Sewer and Drainage District 
Trunk sewer as part of the China Creek Trunk sewer. The Greater Vancouver Sewer 
and Drainage District has requested the rights-of-way be assigned to the said 
District . 

I RECOMMEND that the right-of-way charge 477139-M over Lot 'E' and the 
right-of-way charge 489650-M over Lot 'F', all of Subdivisions 'C' and 'D', 
Block 162, District Lot 264A, Plan 13143, be assigned to the Greater Vancouver 
Sewer and Drainage District and that the Director of Legal Services be empowered 
to execute the agreement of assignment on behalf of the City of Vancouver." 

The City Manager RECOMMENDS that the above recoimienc3ation of the City Engineer be 
approved. 

FOR COONai AGIOH S!:S jQlJ 
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BUILDING & PLANNING MATTERS 

RECOMMENDATION 


1. Hardship Appeal - 2985 West 12th Avenue - 
Mr. E. Chartophilax 

Mr. E. Chartophilax has requested to appear before Council as a 
delegation with respect to a refused Hardship Application. 


The Director of Permits and Licenses reports as follows: 


"As the result of a complaint inspection was made where it 
was found that the second floor of the above building had 
been altered to provide a dwelling unit which was occupied 
by the owner. Notification was sent to the owner requesting 
that the use of the building be restored to a one family 
dwelling. 

The owner has made an application for consideration under 
the Hardship Policy and on November 16, 1976, the Hardship 
Committee recommended that the application be refused. The 
Committee noted that the applicant is married with three 
dependents, fully employed, neither age nor health are factors 
and even after the discontinuance of the illegal accommodation, 
would still receive an income of $966.24 per month. 

The Committee further noted that a Building Permit had been 
issued to the applicant in September of 1975 at an estimated 
cost of work of $20,000 to construct a second floor on the 
above building on the condition that the building is to be 
used and occupied as a one family dwelling. The Committee 
felt that the use of the second floor as a dwelling unit is 
a flagrant violation of the Zoning and Development By-law. 

It is, therefore, RECOMMENDED that the decision of the Hardship 
Committee be endorsed and the application be REFUSED." 

The City Manager RECOMMENDS that the recommendation of the 
Director of Permits and Licenses be approved. 

DELEGATION THIS DAY: Mr. E. CHARTOPHILAX 
CONSIDERATION 


2. Hardship Appeal - 3016 West 11th Avenue - 
Mr. G. Contoleon 


A Hardship Application has been received from the owner, Mr. 

Gus Contoleon to retain a dwelling unit in the lower floor of the 

above building. 


The Director of Permits and Licenses reports as follows: 


"On December 19, 1974, a Development Permit was issued to 
a Mr. Gus Contoleon to raise the existing one family 
dwelling to provide a basement with an 8' ceiling height. 
Attached to this Permit is a Statutory Declaration signed 
by a Gus Contoleon stating that the building will be used 
and occupied as a one family dwelling only and in the 


Cont'd 
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Clause #2 continued : 

event that any part of the said lower floor is used or 
occupied as a dwelling unit and/or housekeeping unit he 
clearly understands that this is violating the provisions 
of the Zoning and Development By-law and will be liable 
to prosecution. 

As a result of a complaint our Inspection Services reported 
that the lower floor now contains a complete dwelling unit 
which is occupied. Notification was sent to the owner 
requesting that the use of this dwelling unit be discontinued 
and the owner has now filed an application for consideration 
under the Hardship Policy. 

The Hardship Committee on January 20, 1977, considered 
the application and requested the matter be referred to 
City Council for direction. The Committee noted that the 
applicant is married with two dependents, fully employed 
and is part owner of a service station, receives $375.00 
per month from the illegal accommodation but if this use 
were discontinued, would only have an income of $844.16 per 
month. The Committee further noted that neither age nor 
health are factors." 


The City Manager submits the report of the Director of Permits 
and Licenses for Council's CONSIDERATION. 

DELEGATION THIS DAY: MR. GUS CONTOLEON 
RECOMMENDATION 


3. Hardship Appeal - 1452 East 11th Avenue - 
Mr. R. Pratap 

Mr. R. Pratap has requested to appear before Council as a delegation 
with respect to a refused Hardship Application. 


The Director of Permits and Licenses reports as follows: 

"As the result of a complaint inspection was made of the 
above building where it was found that the basement 
contained a housekeeping unit which was occupied by the 
owner. Notification was sent requesting that the basement 
be discontinued as separate living quarters and the use 
of the entire building be restored to the multiple occupancy 
that had been approved under Building Permit in 1953. 

The owner made an application for consideration under the 
Hardship Policy and on October 28, 1976, the Hardship 
Coiranittee recommended that the application be refused. 
The Committee noted that the applicant is married with 
three dependents and is fully employed. The building is 
a legal multiple conversion consisting of one housekeeping 
unit and one sleeping unit on the main floor, one house- 
keeping unit and two sleeping units on the second floor, 
and one housekeeping unit in the attic. The Committee 
further noted that even after the applicant had discontinued 
the use of the basement and occupied the main floor, he 
would still be receiving a combined income of $1,541.00 
per month and that neither age nor health were factors. 

It is, therefore, RECOMMENDED that the decision of the 
Hardship Committee be endorsed and the application be 
REFUSED. " 


The City Manager RECOMMENDS that the recommendation of the 
Director of Permits and Licenses be approved. 


DELEGATION THIS DAY: 


MR. R. PRATAP 


Con 
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4. Hardship Appeal - 4928 Killarney Street - 
Mr. M. Powar 


Mr. Malkiat Singh Powar has requested to appear as a delegation 
with respect to a refused Hardship Application. 

The Director of Permits and Licenses reports as follows: 

"As a result of a complaint, on February 4, 1975, our Inspection 
Services reported that the above building contained one dwelling 
unit in the basement which was occupied by the owner, and one 
dwelling unit on the main floor which was occupied by a tenant. 
Notification was sent to the owner requesting that the use of 
the building be restored to a one family dwelling. 

On March 18, 1975, Mr. Powar made an application for considera- 
tion under the Hardship Policy. On May 23, 1975, the Hardship 
Committee considered this request and recommended that the 
application be approved for a period of six months. 

On January 2, 1976, Mr. Powar made a second Hardship application 
and on March 1, 1976, the Hardship Committee recommended that 
the application be approved for a further period of time of 
six months, expiring September 1, 197 6. 

On September 8, 1976, Mr. Powar made a third Hardship applica- 
tion and on November 16, 1976, the Hardship Committee recom- 
mended that the application be refused. The Committee noted 
that the applicant is married, claiming six dependents, both 
he and his wife are employed and even after the discontinuance 
of the illegal accommodation, would still receive an income 
of $1,582 per month. The Committee noted that the Inspection 
Services had reported that five of the dependents shown on the 
Hardship application reside in India. The Committee further 
noted that neither age nor health are factors. 

After receiving a copy of Mr. Powar 's letter to the City Clerk, 
he was contacted and on January 20, 1977, he stated that he was 
only temporarily laid off and that he is now fully employed and 
the income shown on his Statutory Declaration is still applicable. 

It is, therefore, RECOMMENDED that the decision of the Hardship 
Committee be endorsed and the application be REFUSED." 


The City Manager RECOMMENDS that the recommendation of the 
Director of Permits and Licenses be approved. 

DELEGATION THIS DAY: MR. M. POWAR 

5. Possible Rezoning at Vanness Avenue 
and Earles Street 


The Director of Planning reports as follows: 

"In granting preliminary approval on July 13, 1976 to an application to 
subdivide the property at 4577 Earles Street (Lot 3 Amended, Block 120, 
D.L. 36 and 51), it came to the attention of the Director of Planning 
that the intended use of the two lots being created was development of 
one-family dwellings. It was also noted that the site and several other 
properties in the immediate vicinity were zoned (C-1) Commercial District. 
The Director of Planning therefore instructed that a study be undertaken 
to determine the appropriateness of current zoning on the corner of 
Vanness Avenue and Earles Street (See Appendix A). 

SITE DESCRIPTION 

Lands in the general area of Vanness Avenue and Earles Street are zoned (RS-1) 
One-Family Dwelling District. Lands on the northwest, southeast and southwest 
corners of Vanness Avenue and Earles Street are zoned (C-1) Commercial District 
and developed as follows: 

Cont'd . . . 
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2. Insurance for Signs Projecting 
Over City Streets 

The Director of Permits and Licenses reports as follows: 

"Under the provisions of Section 71 of the Sign By-law, 
owners of signs which project over City streets are 
required to either deposit with the City a Bond of 
Indemnity or Policy of Insurance to indemnify the City 
against all claims which may arise out of the erection 
of the sign. Some policies are systematically renewed 
by the owners but others are not, in which case the 
City is not adequately covered during the period 
involved in having the owner renew the insurance. 

In the case of permits issued under the Building By-law 
to occupy a portion of a City street during the erection 
or alteration of a building, the City's Liability 
Insurance policy indemnifies the City from any claims 
which may arise. Mr. Douglas Macdonald, Insurance 
Consultant, states in his report on the City of Vancouver 
insurance : 

'Except in the case of blasting permits, it is suggested 
that an Immense amount of clerical work could be 
avoided if the contingent liabilities of the City as 
well as indemnity for damage to City property could 
be incorporated into the City's insurance in a manner 
similar to that in force for building permits. If 
advisable, the additional premium cost could be 
passed back to applicants by means of an increase in 
the fee charged for the permit, but the saving in 
staff time would be substantial.' 

The Supervisor of Property and Insurance advises that 
insurance can be obtained under the City's blanket 
liability policy to indemnify the City against all 
claims which may arise out of the erection of a pro- 
jecting sign at an estimated cost of $300.00 per year 
which would : 

a) indemnify the City against such claims 

b) eliminate the need for the owner of the sign 
to obtain insurance to indemnify the City 

c) eliminate the clerical work appended to maintaining 
a record of the insurance policies 

d) ensure that the City is adequately covered by 
insurance at all times. 

The Corporation Counsel is of the opinion that such 
insurance coverage would adequately protect the City. 

RECOMMENDED that: 

i) Section 71 of the Sign By-law be amended to 
delete the requirement that the owner of a 
sign which projects over City property must 
deposit with the City a Bond of Indemnity or 
Policy of Insurance. 

ii) The Supervisor of Property and Insurance be 
instructed to obtain liability insurance to 
indemnify the City against all claims which 
may arise out of the erection of a projecting 
sign. Funds are available in the Departmental 
Budget to cover the pro-rata 1970 cost. 
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Northwest Corner : Block 120, D.L. 36 and 51 

Lot 4 One-storey plus basement one- family dwelling. 

Lot 3 Amended (proposed Lots A and B) 

A one-storey plus basement one-family dwelling 
currently straddles the common property line of 
these lots. (Development Permit Application Nos, 
75850, 75857 pending). 

One-storey plus basement one-family dwelling. 

Block 133, D.L. 37 

A small newspaper distribution shed. 
One-storey plus basement one-family dwelling. 

Block 134, D.L. 37 

2 small conmercial spaces (1 vacant at present) 
with one dwelling unit at the rear and dwelling 
units above. 


Lot 1 Amended 

Southwest Corner : 

Lot 1 
Lot 2 

Southeast Corner : 
Lot 9 & 8 Bal. 


Lot A of 10 to 12 Vacant. 

Lot B of 10 to 12 Retail (construction siding) with office use on 

second floor approved for a period expiring 
December 31 , 1980. 

The lands on the northeast corner of Vanness Avenue and Earles Street are 
zoned (M-1) Industrial District and developed as follows: 

Lots 1 to 4 of 2, Block 118 and 119, D.L. 36 and 51 

B.C. Hydro and Power Authority Public Utility Sub- 
Station. 

Lot 5 adjacent to the above is also owned by the B.C. Hydro and Power 

Authority and is vacant. 


(See Appendix B) 


BACKGROUND 

On June 4, 1976 an application was received to subdivide Lot 3 Amended, Block 
120, D.L. 36 and 51, Plan 1524, this lot being located on the west side of 
Earles Street, north of Vanness Avenue and presently zoned (C-1) Commercial 
District. 

Preliminary approval was granted for the subdivision on July 13, 1976 and the 
applicant was advised in a letter from the Approving Officer and Director of 
Planning that use of a site in a (C-1) Commercial District for purely resid- 
ential purposes may only be permitted subject to special approval of the 
Director of Planning upon receipt of a suitable Development Permit Application 
and house plans. 

On July 14, 1976 the Planning Department initiated a study to determine the 
appropriateness of the existing zoning on the corners of Vanness Avenue and 
Earles Street. 

On November 3, 1976 the Approving Officer granted final approval of the 
subdivision of Lot 3 Amended. However, as of January 19, 1977 the subdivision 
had not been registered in the Land Registry Office and was, therefore, not 
legally completed. 

On November 3, 1976 Development Permit Applications (Nos. 75850 & 75857) were 
submitted for the two lots being created whereby a one-family dwelling could 
be developed on each lot. These lands are zoned (C-1) Commercial District 
and permit use of a site for purely residential purposes as a conditional use, 
requiring special approval by the Director of Planning. 


Cont'd 
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Under the (C-1) Commercial District Schedule, each square foot of residential 
floor area in any development is assessed as the equivalent of 2% square feet 
for the purposes of floor space ratio calculations. The one-family dwellings 
proposed were consequently above the permitted floor space ratio of 1.2. Were 
these lands zoned (RS-1) One- Family Dwelling District, the proposed developments 
would be within the permitted maximum floor space ratio of 0.60. 

On November 29, 1976 the Director of Planning decided to withhold Development 
Permit Application Nos. 75850 and 75857 pending the outcome of the study on 
zoning in this area. 

ANALYSIS 

A letter from the Planning Department was sent on November 7, 1976 to registered 
property owners of lands at the corners of Vanness Avenue and Earles Street zoned 
as (C-1) Commercial District and (M-1) Industrial District. This letter indicated 
the Department's study of these lands to determine the appropriateness of existing 
zoning and possible rezoning of these (C-1) Commercial District and (M-1) Industrial 
District properties to (RS-1) One-Family Dwelling District. Comments were also 
requested to be submitted in writing before November 30, 1976. 

Numerous comments were received during telephone conversations and visits with 
those who received this letter. Three written submissions have been received 
to date (See Appendix C). 

The letter received from Mr. D.J. Dunne on behalf of B.C. Hydro and Power Authority 
objects to a rezoning of the lands zoned as (M-1) Industrial District stating, 
'Unfortunately, due to B.C. Hydro's operational requirements, rezoning of the 
subject property would not be acceptable to B.C. Hydro at this time.' Since 
'Public Utility' is a conditional use in any (RS-1) One-Family Dwelling District 
and since redevelopment of these (M-1) Industrial District lands for future public 
utility use would also be permitted only as a conditional use, a rezoning to (RS-1) 
One- Family Dwelling District would not affect the present or future use of these 
lands for a public utility. 

The letter from Mr. G. Chapr^an on behalf of Mr. G. Hyde indicates that Mr. Hyde 
intends to submit a rezoning application for Lot 1, Block 135, D.L. 37, which is 
currently zoned (RS-1) One-Family Dwelling District. Discussions with this 
Department indicate that the zoning to be requested is (C-1) Commercial District 
and Mr. Hyde has been informed that an application for an expanded commercial 
zoning in this area would not receive the support of the Planning Department. 

With regard to the letter received from Mr. G. Railian, a rezoning application 
for this property has not been submitted in the past and no correspondence exists 
on file regarding an enquiry to rezone. 

In light of the current development on the northwest and southwest corners of 
Vanness Avenue and Earles Street, (RS-1) One-Family Dwelling District zoning is 
most appropriate for lands presently zoned (C-1) Commercial District. The 
existing residential development and vacant properties on these two corners 
which are zoned for local commercial purposes further indicates the inapprop- 
riateness of (C-1) Commercial District zoning. 

Retention of some commercially-zoned property is warranted and desirable to serve 
the residents of the surrounding area. Furthermore, given the existing develop- 
ment and intended future development of properties on the southeast corner 
presently zoned (C-1) Commercial District, this land is appropriately zoned. 
An extension of the (C-1) Commercial District on this corner would, hov'ever, 
not be supported. 

Future industrial use of lands on the northeast corner, currently zoned (M-1) 
Industrial District would be inappropriate and incompatible with surrounding 
residential development. Furthermore, a rezoning of lands on this corner to 
(RS-1) One-Family Dwelling District would not affect the present or future use 
of this site for a public utility." 

RECOMMENDATION : That the Director of Planning be instructed to make application 
to rezone Lots 1 - 5 inclusive. Blocks 118 and 119, D.L. 36 and 50; Lots 1, 
3 Amended and 4, Block 120, D.L. 36 and 51, Plan 4322; Lots 1 and 2, Block 133, 
D.L. 37 from (M-1) Industrial District and (C-1) Commercial District to (RS-1) 
One- Family Dwelling District and that the whole matter be referred direct to a 
Public Hearing after a report from the Vancouver City Planning Commission. 


The City Manager RECOMMENDS that the foregoing recommendation of the Director of 
Planning be approved. 
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6. Rezoning Application - Block Bounded by East 6th Avenue, 
Keith Drive, East 7th Avenue and Glen Drive 


The Director of Planning reports as follows: 

'An application has been received from Mr. D.A. Briscoe, President, Landmark 
Projects Corporation Limited, requesting an amendment to the Zoning and 
Development By-Law No. 3575 whereby the above-mentioned property be rezoned 
from (M-1) Industrial District to (RM-3A) Multiple Dwelling District for the 
purpose of: 

'Either: Frame condominium self-owned apartments 

or 

A.R.P. frame rental apartments.' 

SITE DESCRIPTION 

The site comprises the block bounded by East 6th Avenue on the north, Keith Drive 
on the east. East 7th Avenue on the south and Glen Drive on the west. The rec- 
tangular site measures 396 feet along East 7th Avenue and 264 feet along the 
flanking streets, giving a site area of 104,544 square feet. (See Appendix A). 

The site is presently zoned (M-1) Industrial District and developed with a boiler 
house and dry kiln which were previously used in conjunction with several other 
buildings by the present owners (Vancouver Sawmills). A portion of the site is 
currently used for open storage of lumber. Clearing of the site after a major 
fire in 1974 has left a partially destroyed building standing and not used. The 
southern perimeter of the site contains piles of debris from site clearing oper- 
ations. A hoarding runs along the eastern boundary of the site and a portion of 
the southern boundary. 

The lands to the north are zoned (M-2) Industrial District and developed accord- 
ingly. The lands to the west are zoned (RM-3A) Multiple Dwelling District and 
developed as a park. The lands to the southwest are zoned and developed as an 
(RM-3A) Multiple Dwelling District. The lands to the south are zoned (M-1) 
Industrial District and developed as follows: 

Lot A, Plan 265: Two-storey industrial uses. 

Lots A, B, C, D, Plan 11279: Vacant, excavation and debris on site. 

Lot E, Plan 11279 and the closed street and Block 114: Park. 

The lands to the southeast are zoned (RM-3A) Multiple Dwelling District 
and developed as follows: 

Lots 1-5 inclusive. Block 112: City-owned, vacant. 

Lots A-D inclusive. Subdivision of 23 and 24, Block 112: IJ^-storey single 
family dwellings. 

The lands to the east are zoned (M-1) Industrial District. Lot A, Plan 442, 
Block 94, is developed with the B.C.S.P.C.A. Animal Clinic. Lots 9-10 of thi 
block are vacant and the remainder of this block is developed with (M-1) 
Industrial District uses. (See Appendix B). 

BACKGROUND 

A Building Permit for construction of sawmill facilities on this site was issued 
in 1944. After many smaller fires over the years, a major fire in May 1974 
destroyed four of the six buildings on the site. Use of the site by the owners 
(Vancouver Sawmills) has continued in minor fashion with the northerly portion 
of the site being used for open lumber storage. 
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ANALYSIS 

In reviewing this proposal for rezoning and development, there are several concerns 
regarding future development of this site and lands in the general area. 

Firstly, rezoning of the site to (RM-3A) Multiple Dwelling District would leave an 
isolated parcel of land to the south, zoned (M-1) Industrial District. While only 
one lot of these industrially zoned lands is presently developed with industrial 
uses (See Appendix B), discussions with the City Engineer support the concern with 
potential conflicts in street use should this isolated (M-1) Industrial District 
be created by a rezoning of the site under consideration. These conflicts include 
the hours of operation and safety of industrial truck traffic travelling through a 
residential area. Furthermore, there is also concern with the more general con- 
flicts of an incompatible land use interface which might occur in such a situation, 
particularly should the (M-1) Industrial District lands be developed with an 
industrial land use not well suited to a residential neighbourhood. These con- 
flicts would be minimized by a rezoning of all the (M-1) Industrial District lands 
south of East 6th Avenue between Keith and Glen Drives to (RM-3A) Multiple Dwelling 
District. This would make the existing industrial uses non-conforming. 

A second concern is the loss of industrial land throughout the City and the 
resultant loss of potential employment. The site is very suitable for light 
industrial use as it is of good size (facilitating a comprehensive development), 
is located on a major truck arterial and is buffered from residential uses on 
surrounding lands. A light industrial use could take advantage of these locat- 
ional advantages, generate employment and, if sensitively designed, minimize 
conflicts with adjoining residential uses. 

Thirdly, the Vancouver School Board states that children from a possible housing 
development on this site could not be accommodated at Queen Alexandra School. 
Increased enrollment would be accommodated within the Grandview School, however, 
this would necessitate children crossing heavy industrial and general vehicular 
traffic on both East 6th Avenue and Clark Drive. 

Fourthly, in commenting on the proposed rezoning and residential development, the 
Vancouver Park Board Planner has noted the continuing lack of community facilities 
in this area. While public provision of such facilities has been greatly reduced 
as a consequence of the rejection of the Five Year Plan for this type of develop- 
ment, the provision of community-oriented facilities may be possible through an 
expanded comprehensive development for this area. Public Meeting space, day care 
facilities and developed outdoor recreation space are needed facilities which 
could be considered for inclusion in a comprehensive development proposal. 

Fifthly, the City of Vancouver owns several parcels of land in the immediate area 
including China Creek Park to the west and south and Lots 1 to 5, Block 112 to the 
east which are presently vacant (See Appendix B). Development of the site under 
consideration might best be undertaken following preparation of an integrated 
concept plan for the general area including City-owned lands. 

Sixthly, the Vancouver Community College has, in the past and as recently as December 
21, 1976, expressed interest in developing the site as a campus to serve the East 
Vancouver area. The Department of Education has also expressed interest in developing 
the site as a Trade School in conjunction with industrial uses to the north. This 
type of use is appropriate for the site given its location and the community-oriented 
facilities (such as a gymnasium, library, meeting rooms) which may be included to 
accommodate use by residents in the local community. 

Finally, the Mount Pleasant Triangle Citizens N.I. P. Committee commented on the 
proposed rezoning and development of the site under the (RM-3A) Multiple Dwelling 
District. In considering the site as being marginal for housing development, the 
topography, traffic and noise, existing uses on surrounding lands, lack of community 
facilities and child safety in travelling to school were noted. It was also felt 
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that redevelopment of the site under the present (M-1) Industrial District could, 
depending on the use, result in a form of development which would be undesirable 
regarding existing residential development in the area. It was recommended that 
the site and remaining lands to the south, zoned (M-1) Industrial District, be 
studied to develop a more imaginative use incorporating community amenities and - 
if housing - alleviating the concerns previously noted. It was also recommended 
that use of this site by Vancouver Community College should be pursued. 

There are many uses which might be appropriate for this site with light industrial 
or educational/institutional uses being very appropriate. However, given the 
abundance of large parcels of relatively undeveloped, adjacent lands, the opport- 
unity exists to develop an integrated development proposal for the entire area. 
With this opportunity at hand, the best use of the site in question should be 
determined through the preparation of a development concept which would include 
immediately adjacent lands. The proposed rezoning must, therefore, be viewed as 
being premature. 

RECOMMENDATION : The Director of Planning recommends the following: 

A. That the Director of Planning be authorized to hire a consultant to under- 
take a study and present recommendations for an integrated development 
program for the area bounded by East 6th Avenue, Clark Drive, Broadway 

and Glen Drive, this study to be completed within one year with consultant's 
fee not to exceed $15,000.00. 

B. That the application be not approved. 


The City Manager RECOMMENDS that the foregoing recommendation of the Director of 
Planning be approved. 

DELEGATION THIS DAY: MR. J. BAKER 


7 . Chinatown Pilot Tree Planting Project 


The Director of Planning and the City Engineer report: 
BACKGROUND 

The Chinatown Historic Area (zoned HA-1) is considered to be a 
unique and valuable part of Vancouver's heritage. Over the past 
several years, efforts have been made by City Staff and concerned 
Chinatown merchants and property owners to upgrade and improve 
the physical appearance of the area. The 1970 - 75 five year 
Capital Budget included funds designated for the streetscape 
improvement of Chinatown. The Beautification Capital Account still 
has approximately $100,000 reserved for Chinatown improvements, 
as well as approximately $37,000 in miscellaneous other unexpended 
programs. 

Recently, a Local Initiatives Project in the amount of $95,172 for 
1976-77 was approved by City Council and the Federal Government for 
a substantial Tree planting project to be carried out within the 
five Vancouver Federal ridings. The Vancouver Park Board is to 
manage this project, which is expected to be completed by early 
May of this year. Although the general areas which this project would 
affect have been approved, the specific streets involved could be subject 
to further consideration, and recommendation by City Council. 
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City Tree- PI anting Programs 

In the past few years major tree planting has occurred throughout 
the downtown area, and in areas adjacent to Chinatown such as 
Strathcona. However, the Chinatown Commercial Area has thus far 
been excluded from consideration. Tree planting has also occurred 
in special beautif ication areas such as Gastown, Granville Mall, and 
Hastings Street. 

In the case of the Downtown Tree Planting Program, the cost was borne 
entirely by the City. Tree planting as part of special beautif ication 
projects has been coit-shared between property owners and the City as 
part of the total project costs. Strathcona Area Tree Planting was 
paid for entirely out of Federal/Provincial/City Urban Renewal 
Funds. 

Proposed Tree-Planting Program 

Comprehensive streetscape improvement plans for Chinatown are presently being 
discussed with the community, with a report to Council expected 
following a major public information meeting planned for the early 
part of February. 

The Chinatown Historic Area Planning Committee (C.H.A.P.C.) at its last 
meeting on January 12, 1977 recommended that an immediate pilot tree- 
planting program be undertaken in the area, in advance of the 
possible major improvement project which would primarily affect Pender 
Street. This major project, if approved by Council, would not likely 
be able to begin before the end of this year. A pilot tree-planting 
project completed this spring would indicate to the community some 
visible evidence of the City's concern for streetscape improvements. 


The C.H.A.P.C. also unanimously passed the following resolution: 

"THAT City Council request the Vancouver Park Board to 
consider the use of part of the L.I. P. tree-planting 
funds for a pilot demonstration tree-planting project 
in Chinatown, in order to provide an incentive to area 
property owners to support further improvement plans 
for the area. " 

Discussions have recently been held with Park Board Officials 
regarding the possibility of including Chinatown within the scope 
of the L.I. P. project, and agreement reached that this was possible, 
should City Council support this. 

It is recommended that the area which for several reasons is the 
most feasible area to implement a pilot tree-planting program is 
both sides of Main Street, from Hastings to Union. (See Appendix 
'A' for scope of project). 

Existing curb alignments are not proposed to be altered in future, 
and the wide sidewalks and location of underground utilities and 
other street fixtures generally (except for a limited number of 
areas) permit normal curb-edge tree planting similar to the Downtown 
area. 

However, the Chinatown Committee has recommended that in order to 
provide an immediate, highly-visible impact to the area, that a 
substantial size of tree be used. 
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Costs and Source of Funds 


As this is a pilot tree-planting project, and with the Downtown tree- 
planting program as a precedent, it is proposed that the cost of the 
project be entirely from City funds, with a portion of labour costs 
paid for out of the approved L.I. P. funds for tree-planting in 
'Vancouver East' and 'Vancouver Centre' ridings. 

The estimated number of trees, material costs and planting costs 
(labour), are outlined below: 

ESTIMATED PROJECT COSTS 


Total number of tree locations = 32 

Tree Cost @ $150.00/tree = $ 5,400 

(minimum 4" caliper size, 
32 + 4 = 36 trees required) 

♦Planting & Soil Cost @ $100/tree ^ $ 3,200 

Streets Branch work 
(Sidewalk breakout & removal, 

and brick paving surrounds) = $ 2,600 


Sub-total $11,200 

Add Contingency Allowance 800 
(approx. 8% for possible 
utility adjustments) 


TOTAL ESTIMATED COST = $12,000 


Note: labour costs of hand-digging tree holes are 
proposed to be paid for out of L.I. P. tree- 
planting project funds. Continuing maintenance 
costs would be absorbed within the Park Board 
Annual Maintenance Budget. 


The Comptroller of Budgets reports that this amount of $12,000 is 
available from the Beautif ication Capital Funds allocated for Chinatown 
improvements. 

RECOMMENDATIONS 

The Director of Planning and the City Engineer recommend: 

A. THAT a pilot tree-planting project for Chinatown be approved as 
outlined in Sections 3 and 4. 

B. THAT the cost of this project be paid for by the City, and 
funds approved in the amount of $12,000 to come from the 
Beautif ication Capital Account, from funds allocated for 
Chinatown improvements." 


The City Manager RECOMMENDS that the recoiranendations of the Director 
of Planning and the City Engineer be approved. 
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8. Ground Lease - False Creek 


The Development Consultant and the Director of Finance report as follows: 
" Introduction 

In the False Creek Development - Area 6, Phase 1, there is a residential condominium 
development built on Lot 9» This Lot 9 was leased to the developer, Frank Stanzl 
Construction Ltd. Within the residential building which is currently built, is an 
underground parking garage which provides for one stall per dwelling unit. 

The agreed parking ratio for market residential units in Area 6 is one space per dwel- 
ling plus one more for each unit with three bedrooms or more. The extra stalls were 
to be provided in the Heather parking garage but the Developer has now proposed and 
the Development Consultant agrees that these could better be accommodated by extend- 
ing the garage under the public roadway and a portion of the adjoining park area. 
Except during the stage of construction this parking garage would not affect the use 
and enjoyment of the surface area. 

The proposed extension would provide for 18 parking stalls and locker space and would 
extend into the undersurface of the roadway and park covering approximately 7,500 sq. 
ft. in area (see attached drawings). 

The policy followed throughout Phase 1 is to include underground parking rights in 
the ground leases. In other words, the ground lease already executed for Lot 9 in- 
cludes the right to underground parking, and therefore the proposed lease terms for 
the proposed extension includes only a nominal rental. 

If the City were to grant the developer a lease of the undersurface of the road and 
park area, the developer has agreed to build the stmcture to City specifications, 
to restore the surface area to its original state, and to pay the City $2,500 for the 
lease in order to compensate the City for the incremental legal and survey costs 
involved. 

City Engineer's Comments 

Although we agree that the requested 18 spaces are required and should be provided, 
we are concerned that other enclaves in the False Greek Development have not been 
treated equally. For example, the Netherland non-profit rental project has 126 units, 
including 18 for Senior Citizens, and parking underground for 57 spaces, whereas, we 
recommended 95 • The "contingency" plan calls for the additional parking, if required, 
in a remote location. 

The subject additional parking is proposed to be constnicted under the park area and 
street. Although I agree with the recommendation to construct additional parking I 
wish to point out that for the portion under the street no charge is being made against 
benefiting residents of the enclave. Normally it is City practice for structures 
under street to be paid for at market value. Such construction should be to a design 
satisfactory to the City Engineer and the agreement between the City and the developer 
pertaining to the street should be to the satisfaction of the Director of Legal Ser- 
vices and the City Engineer. 

RECOMMENDATION 

It is RECOI'MENDED that a lease be granted to Frank Stanzl Construction Ltd. for the 
undersurface of a portion of the roadway and park adjoining Lot 9» False Creek, Plan 
16003 incorporating the terms in Appendix A (attached)." 


The City Manager RECOMMENDS approval of the foregoing recommendation 
of the Development Consultant and the Director of Finance. 
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9. Ground Lease - Frank Stanzl Construction Ltd. 
Lot 9, False Creek, Plan 16003 


The Director of Legal Services reports as follows: 

"Council at its meeting of November 30, 1976, authorized amendment 
to ground lease for the above project in False Creek to set back 
the date for payment of rent and taxes. The Lessee, Frank Stanzl 
Construction Ltd. , in the interests of uniformity with leases 
subsequently entered into and to incorporate refinements, has 
requested that the entire lease be surrendered and replaced with 
a new one to include the authorized changes as well as revised 
wordings . 

The proposal is in the interest of the City as well as the Lessee. 


Recommendation 

It is therefore recommended that the City accept surrender of the 
existing ground lease dated March 10, 19 76 and replace it with a 
new ground lease upon terms and conditions satisfactory to the 
Director of Legal Services and the Director of Finance." 


The City Manager RECOMMENDS that the foregoing recommendation of the 
Director of Legal Services be approved. 


RECOMMENDATION AND CONSIDERATION 

10. Neighbourhood Improvement Program - 
Selection of Areas for 19 7 7 


The Director of Planning reports as follows: 
"The purpose of this report is: 

(1) to recommend areas to be selected for 1977 Neighbourhood Improvement 
Programs; and 

(2) to recommend an appropriate N.I. P. funding request to the senior levels 
of government. 

BACKGROUND 

In 1973 Central Mortgage & Housing Corporation and the Provincial Government 
announced the Neighbourhood Improvement Program (N.I. P.) and the Residential 
Rehabilitation Assistance Program (R.R.A.P.). These programs were established 
by the National Housing Act. 

On February 19, 1974, Council approved the City Planning Department report 
'Neighbourhood Improvement in Vancouver'. This report indicated priority 
areas in Vancouver which appeared eligible for assistance through this 
program. Portions of Grandview-Woodland, Mt. Pleasant, Cedar Cottage, 
Kensington, Fairview, Hastings-Sunrise, Kitsilano and Riley Park were 
indicated as generally meeting the criteria for eligibility in the program. 
In addition, the Downtown Eastside was rated as an area of low-income, 
poor building conditions and lacking in community facilities. 
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Vancouver has participated in the N.I. P. since its inception. The following 
table illustrates the level of our involvement: 


YEAR 

NEIGHBOURHOOD 

FEDERAL 

PROVINCIAL 

CITY TOTAL 

1974 

Kitsilano 

$ 602,625 

$ 301,313 

$ 326,312 $ 1,230,250 

1974 

Cedar Cottage 

897,375 

448,687 

498,688 1,844,750 

1975 

Mt. Pleasant 

657,500 

328,750 

790,893 1,777,143 

1975 

Down town-Easts ide 

342 ,500 

171,250 

171,250 685,000 

1975 

Strathcona (Com. 



Ctr.) 

125,000 

62,500 

62,500 250,000 

1976 

Riley Park 

950,000 

475,000 

475,000* 1,900,000 

1976 

Grand vi ew-Woodl an d 

1,250,000 

625,000 

625,000* 2,500,000 


TOTALS 

$4,825,000 

$2,412,500 

$2,949,643 $10,187,143 


*Council on May 4, 1976, authorized up to $1.4 million City share; the actual 
amounts will be determined upon adoption of N.I. P. Concept Plans later this year 

The R.R.A.P. program also has been extremely successful in Vancouver; low 
interest loans and grants totalling nearly $6 million have been provided to 
upgrade existing housing. All of the funds for this program comes from the 
Federal Government. 

REMAINING PRIORITY AREAS 

Hastings-Sunrise (pop. 15,000) and Kensington (pop. 13,000) are the final 
priority areas for N.I. P. (see Map in Appendix I), as identified in the 
1974 report and adopted by Council. These two areas meet the criteria 
established for the N.I. P. program (see Appendix II). A third area which 
generally meets the criteria is the Seymour School area (pop. 1,000) near 
Clark and Hastings, just east of Strathcona. This area is currently the 
subject of study by the School Board who are considering alterations to the 
school to better accommodate the existing resident population. 

As this is the final year for N.I. P. applications, the Planning Department 
believes these three areas should be selected for the 1977 N.I. P. 

ANALYSIS OF FUNDING REQUIREMENTS AND RESOURCES 

In accordance with N.I. P. funding criteria that the minimum level of dollar 
allocation be $200 per N.I. P. area resident ($100 Federal, $50 Provincial, 
and $50 City), the minimum total N.I. P. allocation to these areas would 
be 29,000 x $200 or $5.8 million. The City share, therefore, would be 
$1.45 mill ion . 

It appears that the City could obtain a portion of this amount from the 
following sources: 

(1) $244,800 remaining in unallocated N.I. P. funds. 

(2) $40,900 remaining in uncommitted Urban Renewal funds. 

(3) $132,500 remaining in funds reserved for Strathcona, but uncommitted 
to any specific project. 

(4) $27,700 remaining in Urban Renewal Project II funds, but uncommitted 
to any specific work to be undertaken. 

The total of the above is $445,900. An additional $1,004,100 is required. 
The Planning Department recommends that this amount be provided in the 
Supplementary Budget for 1977. 


Cont'd. 
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Item No . 2 cont ' d 

iii) Subject to approval of (i) and (li) above, the 

Corporation Counsel be instructed to prepare the 
necessary by-law amendment." 

Your Board 

RECOMMENDS adoption of the above report. 


3. Sale of City-Owned Lots A & B 

S/E Corner - S.W. Marine Drive & 70th Avenue 

The Supervisor of Property and Insurance reports as follows: 

"Reference is made to Item 3» Building & Planning Matters, 
dated July 31? 1970, confirmed by Council August I4., 
1970, approving an application to rezone Lots A, B and 
5 of Block 3 and Lots 1, 2 & 3 of Block 5, all in D.L. 
311 located on the south side of S.W. Marine Drive, west 
of Ash Street, from RT-2 Two Family Dwelling District to 
CD-I Comprehensive Development District. At a Public 
Hearing on August 27, 1970, the rezoning was approved 
conditionally, the amending by-law to be deferred 
pending compliance of a number of conditions by the 
applicants. The proposed development includes both 
privately-owned and City-owned lands . 

The City lands, legally described as Lots A & B, Block 
3, D.L. 311 were acquired by Tax Sale prior to 19i|-l. 
This property is triangular in shape having a frontage 
of 253' Marine Drive and comprises a total area of 
16,650 sq. ft. 

These lands were zoned duplex (RT-2) but were reserved 
from sale in accordance with the policy to rezone lands 
south of Marine Drive from Marpole to Boundary to 
Industrial (M-2). 

The requirement for a I4.O ' landscaping setback on Marine 
Drive and a 5' setback for the same purpose on 70th 
Avenue reduces the developable area of this site from 
16,560 sq. ft. to 6,700 sq. ft. 

The site by itself would not support development because 
of size and shape, consequently the best value for the 
City land has to be contingent with the use of the 
privately-owned land to the east, which has a net 
useable area of 37,835 sq. ft. With these factors taken 
into consideration and the numerous proposed types of 
development put forth but not approved, a value of 
$12-13,000.00 had been related to the City lands. 

In this respect developers of the present proposal 
initially offered the City $13,750.00 for their lands. 
However, after consideration of their proposed scheme 
of development this offer was considered to be un- 
acceptable and after negotiation the developers have now 
offered to pay the City the sum of $20,750.00 cash, for 
parcels A & B, plus a portion of the current year's 
taxes, registration and administrative fees. This offer 
is considered acceptable by the Supervisor of Property 
and Insurance. This offer is also subject to the purchase 
granting a Public Utility easement over the East 5' 
of the Northerly 22' of Lot A. 


continued . . . /I4. 
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Clause No. 10 Continued 
RECOMMENDATIONS 

The Director of Planning RECOMMENDS: 

(1) THAT Council approve in principle the selection of Hastings-Sunrise, 
Kensington, and the Seymour School area for the 1977 Neighbourhood 
Improvement Program. 

(2) THAT the Federal and Provincial governments be requested to contribute 
$4.35 million (Federal $2.9 million and Provincial $1.45 million) for 
Neighbourhood Improvement Programs for 1977. 

(3) THAT Council authorize up to $1.45 million as the City share of 1977 N.I. P. 
The source of this amount should be obtained partly from the foil owing 
accounts: 

(a) $244,800 remaining in unallocated N.I. P. funds. 

(b) $40,900 remaining in uncommitted Urban Renewal funds. 

(c) $132,500 remaining in Hinds reserved for Strathcona, but 
uncommitted to any specific projects. 

(d) $27,700 remaining in Urban Renewal Project II funds, but not relatpd 
to any specific work to be undertaken. 

FURTHER THAT Council authorize up to $1,004,100 in the Supplementary 
Budget to be used to complete the funding requirement for the City 
share of the 1977 N.I. P. 

(4) THAT the Director of Planning be instructed to report back after the 
announcement of the level of senior government funding for 1977 N.I. P. 
with recommendations on the feasibility of undertaking all three proposed 
ri.I.P. programs, the appropriate boundaries for each area, and the 
required staff and site office arrangements." 


Comments of the Director of Finance re Funding 

Council is aware that the N.I. P. portion of the 1977-81 Five Year Plan 
failed to receive the approval of the voters in 1976, and therefore, there 
is a distinct shortage of N.I. P. funding available from 1977 onwards. By 
using all remaining Urban Renewal funds and unallocated N.I. P. funds from 
the past, we are able to accumulate $445,000. In my initial gathering 
together of requests and estimates for the 1977 Supplementary Capital 
Budget I have included $200,000 for the 1977 N.I. P. Program. Council can 
probably safely allocate this $200,000 out of the 1977 Supplementary 
Capital Budget, subject to final consideration and possible increase when 
Council deals with the 1977 Supplementary Capital Budget. 

Therefore, in reply to the Deputy Minister's request (see Appendix III) for a 
City formal request for N.I. P. funding for 1977, I would recommend that Council 
request the size of program that requires $645,000 of City funds. This is 
considerably less than the Director of Planning proposes for a program, but 
until final consideration of the 1977 Supplementary Capital Budget it would 
appear to be the maximum that Council could safely consider. " 


The City Manager notes that, in view of the defeat of the 5-Year N.I. P. 
plebiscite and of the shortage of alternative funds as explained by the 
Director of Finance, the City Manager reocsttitEnds that Council not submit a 
proposal for three N.I. P. areas, as advocated by the Director of Planning. 
There is also some doubt v±iether senior governments would fund so large a 
program. 

Cont'd. . . . 
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Clause No. 10 Continued 


Instead, the City Manager recoimends that Council select one of the two major 
areas, Hastings-Sunrise or Kensington, and subniit a proposal for that area 
only. The selection is left to Council's consideration. There are planning 
arguments in favour of either area which Council may wish to hear. For the 
information of Council, the percentage vote in favour of the N.I. P. plebiscite 
was approximately 41% in Hastings-Sunrise and 44% in Kensington. 

Depending on the choice of area, the funds required would be as follows: 

Kensington Hastings-Sunrise 
(population 13,000) (population 15,000) 

Total N.I. P. project $2,600,000 $3,000,000 

City share 650,000 750,000 

Left over funds available 445,900 445,900 

1977 Supplementary Capital Budget 204,100 304,100 


The City Manager RECCMIENDS that Council select only one area for the 1977 
N.I. P. program and submits the selection for Council's CONSIDERATION. 

The City Manager further RECOMMEMDS that the recarmendations of the Director 
of Planning be approved, modified in accordance with the decision of the 
area and the above tabulation of dollar figures. 


FOR COUNCIL ACTiGN SEE PAG£(S) /^DV^^^-^ 
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FINANCE MATTERS 

RECOMMENDATION 


1 . Temporary Help - Local Improvements, Finance Department 

The Director of Finance and the City Treasurer and Collector report 
as follows. 

"The City Treasurer and Collector has reviewed the operation of the Local 
Improvement Section located in his Division and has determined that there is 
a need, on a temporary basis, for the addition of clerical assistance. This 
report will recommend an additional clerk be approved for a period not exceeding 
eighteen months and be subject to review in twelve months. 

History 

Prior to the creation of the British Columbia Assessment Authority the Local 
Improvement Section was a part of the Assessment Division of the Finance 
Department. In September, 1975, the Assessment Authority staff relocated to 
their new office in the Arbutus Village. The Local Improvement staff, consisting 
of one Clerk IV and two Clerk Ill's, were transferred to the Revenue & Treasury 
Division of the Finance Department. The Local Improvement function is a City 
responsibility and did not transfer to the new Authority established by the 
Provincial Government. 

When the Local Improvement Section was with the Assessment Division, the services 
of up to nine realty clerks and two typists were available when necessary to 
assist in the Local Improvement workload. Since the separation of the previously 
integrated work groups, the Local Improvement staff has had to assume the workload 
by working overtime, hiring temporary help, part time staff and/or using the 
Revenue & Treasury staff whenever possible. This has not proved to be too 
efficient as additional help is required primarily prior to the Courts of 
Revision and at the year end, which in turn coincides with the peak tax periods. 
Therefore, assistance from the Revenue & Treasury staff is limited. 

Over the past few years the City property owners have been increasing their 
petitions for improvements such as street pavement and curbs, lane pavement, 
street and lane lighting, speed bumps and sidewalks. These petitions have 
exceeded the City's funds for providing the improvements and many projects have 
been held in abeyance until the outcome of the most recent Five Year Plan 
plebiscite. The resulting backlog is the main reason for this request. The 
Local Improvements Section are involved in the following steps of the Local 
Improvement process: 

1) Prepare necessary owner identification to City Engineer for each property 
within the parameter requested by the City Engineer. 

2) Verifies returned petitions for sufficient signatures and value of property 
ownership. 

3) Prepares measurement sheets and determines exact assessment footage including 
frontage vs. flankage, zoning, etc. 

4) Subsequent to a project being approved by Council and the City Engineering 
Department providing the estimated costs of the project, the Section prepares 
detail costs for each property owner and advises them of the annual total 
costs and the date of the Court of Revision. 

5) Reviews objections submitted by property owners prior to Court of Revision 
to determine their validity as to ownership and sufficient signatures. 

6) At year end, the Section receives the lists of completed projects for the 
year and determines final costs, both annual and total, for each property 
owner and advises them of these costs. 


In summary, the delay in any of the foregoing steps by the Local Improvements 
Section has significant detrimental effects to the Engineering Department 
planning its work and to the petitioner who has taken the time to obtain the 
signatures for his project. 
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Estimated Costs 

The estimated costs are as follows: 

Salary & Fringe Benefits 
Clerk III (18 months) 

Furniture & Equipment 
Desk, Chair & Calculator 

Total 

Less: Savings on Overtime 
and Temporary Help 

Total Est. Costs 

The above classification is subject to 
Services . 

RECOMMENDED that: 

A. A temporary position be added 
of the Finance Department for 
months. 


(FINANCE - 2) 


1977 1978 


(9 Mos.) 

(9 Mos. 

$10,209 

$10,209 

500 


$10,709 

$10,209 

2,529 

2,529 

$ 8,180 

$ 7,680 


the approval of the Director of Personnel 


to the Revenue & Treasury Division 
a period not exceeding eighteen 


B. The Director of Personnel Services review the classification of 
the position and report to the City Manager under the normal 
procedures. 

C. The amount of $10,709 be approved in advance of the 1977 Budget 
for the salary and equipment costs and the 1977 Overtime and 
Temporary Help Budgets be reduced by $2,529. 

D. The Director of Finance report to the City Manager after the 
position has been filled for twelve months regarding its 
continuation. 


A copy of this report has been forwarded to the Business Manager of the 
Vancouver Municipal and Regional Employees' Union. 


The City Manager RECOMMENDS that the recommendations of the 
Director of Finance and City Treasurer ^ Collector be approved. 


CONSIDERATION 


2 . Police - Staffing 


The City Manager has received a report from the Chief Constable, 
recommending the hiring of additional Compound Attendants for 
security at the new Police parking compound (Columbia and Cordova 
Streets.) This report states: 

"The temporary lot is situated in an area of the City which has 
a large number of drinking establishments. The area is subject 
to a high incidence of vandalism and thefts and disturbance 
calls. Of prime concern to the Police Department is the oppor- 
tunity for acts of vandalism against Police vehicles on an un- 
attended lot. 

A variety of security systems has been examined, none of which 
has been found to be satisfactory. 


Cont'd 
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(FINANCE - 3) 


To temporarily overcome this need for security, we are presently 
employing the services of the B.C. Corps of Commissionaires 
between the hours of 4:00 p.m. and 6:00 a.m. daily, plus weekend 
coverage, at an hourly rate of $5.85; our weekly cost for this 
temporary arrangement is $690.30. The Commissionaires provide 
security only; there is still a lack of fleet supervision and 
parking control. 

There are approximately 148 vehicles based at Police Headquarters; 
this figure does not include those attending at Headquarters 
from Oakridge, C.L.E.U. and other Police Forces which require 
a parking facility. 

Full-time attendants are required to control the parking lot in 
order to ensure its maximum use. With proper supervision, an 
additional 20 vehicles could be accommodated on this lot. The 
problems, therefore, are: 

1) the need for security 

2) the need for 24-hour supervision of the Fleet 

3) parking requirements of the Police Fleet and the public. 


SUMMARY: 

In order to rectify these problems, to satisfy the security need, 
to provide for more effective supervision of the Police Fleet 
and to reduce the on-street parking requirements, we recommend 
that 4 (four) additional Compound Attendants be employed. This 
establishment of 5 (4 new and 1 presently employed) Attendants 
would provide the necessary control on a 24-hour basis. 

The annual salary costs of hiring 4 additional Compound Attendant I 
at the mid-step of Pay Grade 10, including fringe benefits at 1976 
rates is $42,202." 

The City Manager notes that the proposed additional staff would 
provide better service than the present Corps of Commissionaires 
at relatively small extra cost, and is preferred to the continued 
use of Commissionaires. 

However, the Manager submits that it is a matter for Council to 
judge whether the risk of vandalism in the lot justifies the expend 
ture of $42,000 per annum. 


The City Manager submits for CONSIDERATION of Council the choice 
between the following courses of action: 

Either : 

A) Authorize in advance of the 1977 budget the hiring of four 
additional Compound Attendants I on a temporary basis for 
the duration of the construction of the annex to the Public 
Safety building; or 

B) Request the Chief Constable to phase out the use of the Corps 
of Commissionaires as soon as possible, and report to Council 
if significant problems should arise from operating the lot 
without continuous supervision. 


A copy of this report has been sent to the V.M.R.E.U. 


Conl^.'d 
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3. Request for Grant Equal to Local Improvement 
Charges - Sunny Hill Hospital for Children 

The Director of Finance reports as follows. 

"A request was received from Sunny Hill Hospital for Children dated December 28, 
1976 for consideration of a grant of $788.21 which is the amount levied for Local 
Improvement charges on the property at 2755 East 21 Avenue. 

The Sunny Hill Hospital has submitted the following information in support of their 
request. 

'Sunny Hill Hospital for Children (formerly called The Vancouver 
Preventorium) is a Public Hospital under the Provincial Hospital 
Act and as such is not subject to land tax. However, it is subject, 
according to the Vancouver Charter, to local improvement taxes. 


I enclose a copy of our 1976 tax assessment in the amount of $788.21. 
The Provincial Government will not cover these taxes as an approved 
expense of the hospital so that the hospital must find the funds for 
these taxes from another source. Our hospital, as with most other 
hospitals in the Province, has been severely hit by the fiscal 
constraints imposed by the current government and is faced with a 
deficit for the current year. 

In view of this, we wish you to apply to City Council on our behalf 
for a grant of $788.21 to cover the cost of these local improvement 
taxes.' 


Director of Finance 


The following is submitted for Council information, when considering this request 
for a grant: 

a) under the Vancouver Charter, hospitals are exempt from property taxes but, 
previous to 1976, this exemption did not include Local Improvement levies. 

In June 1976, the Provincial Government amended the Charter to make hospitals 
exempt from Local Improvement levies; this exemption covered only charges 
after January 1, 1976. Charges for projects undertaken prior to that date 
are to continue to be paid by the hospitals until fully paid. 

b) the request for a grant is the amount levied for 1976 only and does not 
eliminate the ongoing levy which is detailed as follows: 

LEVY 

Type 1st Year Final Year Amount 

Pavement 1976 1990 $681.33 

Street lighting 1968 1977 13.44 

Street lighting 1968 1977 13.44 

Community Building 1963 1982 80.00 

$788.21 


c) a check of the tax records shows twenty three properties listed under 
hospitals with Local Improvement charges of $12,747.00 paid in 1976. 
These charges will continue each year until they expire. The cost to 
commute (i.e., eliminate) these charges for all hospitals is $47,790.77. 


d) the Director of Finance is not in favour of approval of this request since - 

(i) hospitals are supposed to be supported by the Provincial Government. 

^^^^ the City's fiscal constraints are as severe as, if not more so than, 

the Provincial Government's, mainly due to the City's smaller tax base. 

The request of the Sunny Hill Hospital for Children for a grant equal to 1976 
Local Improvement charges is submitted for Council CONSIDERATION." 

The City Manager submits the foregoing grant request for Council's CONSIDERATION, 
noting the comments of the Director of Finance. 


Cont'd . . . 
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RECOMMENDATION 


4. Overhead Charges and Sundry Debtor Work 
Performed by the Engineering Department 

The Director of Finance and the City Engineer report as follows. 

"City Council, on March 5, 1974, approved that the charge for supervision and 
clerical work, etc., on sundry debtor work be increased from 10% to 15%. 

Sundry debtor work is work carried out by City forces related to other than 
City funded projects. 

The recent review by the Engineering Department of the 15% overhead charge 
on sundry debtor work has determined that, on certain large jobs, the overhead 
costs incurred can be adequately covered by a lesser percentage. There are 
relatively few of these cases, but where they do occur it is unreasonable and the 
City Engineer and the Director of Finance agree that some discretion is required. 

Recommendation 

The Director of Finance and the City Engineer RECOMMEND that the charge for 
supervision and clerical work on sundry debtor projects be 15%, except on 
those projects where the Engineering Department can show, to the satisfaction 
of the Director of Finance, a recovery of all overhead costs at a lesser 
percentage. " 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Director of Finance and the City Engineer be approved. 

5 . Investment Matters (Various Funds) December 1976 
The Director of Finance reports as follows: 

"(a) Security Transactions during the month of December, 1976. 

(b) Summary of Securities held by the General and Capital Accounts, 
(a) SECURITY TRANSACTIONS DURING THE MONTH OF DECEMBER, 1976 

1. GENERAL AND CAPITAL ACCOUNT TRANSACTIONS (PURCHASES) 


Maturity Maturity Term Annual 

e Type of Security Date Value Cost Days Yield % 


Chartered Bank Deposit Receipts and Government Notes 


.1 

Bank of British Columbia 

May 13/77 

$ 1,559,416. 

85 

$ 1,500,000. 

00 

163 

8 

.87 

2 

Bank of British Columbia 

Dec 

. 3/76 

2,000,520. 

55 

2,000,000. 

00 

1 

9 

.50 

3 

Royal Bank of Canada 

Dec 

. 6/76 

1,000,719. 

18 

1,000,000. 

00 

3 

8 

.75 

6 

Bank of British Columbia 

Dec 

. 7/76 

1,000,261. 

10 

1,000,000. 

00 

1 

9 

.53 

7 

Bank of British Columbia 

Dec 

. 8/76 

2,000,521. 

64 

2,000,000. 

00 

1 

9 

.52 

8 

Toronto Dominion Bank 

Dec 

. 9/76 

1,000,226. 

03 

1,000,000. 

00 

1 

8 

.25 

8 

Bank of Nova Scotia 

Dec 

.14/76 

500,719. 

18 

500,000. 

00 

6 

8 

.75 

9 

Bank of British Columbia 

Dec 

.14/76 

1,001,267. 

12 

1,000,000. 

00 

5 

9 

.25 

13 

Bank of British Columbia 

Dec 

.15/76 

2,001,044. 

38 

2,000,000. 

00 

2 

9 

.53 

13 

Bank of British Columbia 

May 

13/77 

1,036,488. 

22 

1,000,000. 

00 

151 

8 

.82 

13 

B.C. Hydro £ Power Authority 

Dec 

.28/76 

2,007,397. 

26 

2,000,000. 

00 

15 

9 

.00 

13 

B.C. Hydro £ Bank of 











British Columbia 

Dec 

.31/76 

1,004,438. 

36 

1,000,000. 

00 

18 

9 

.00 

14 

Royal Bank of Canada 

Apr 

.29/77 

1,032,602. 

74 

1,000,000. 

00 

136 

8 

.75 

15 

Bank of British Columbia 

Feb 

.25/77 

1,017,516. 

71 

1,000,000. 

00 

72 

8 

.88 

16 

Bank of British Columbia 

Dec 

.17/75 

500,125. 

00 

500,000. 

00 

1 

9 

.125 

16 

Bank of Nova Scotia 

Dec 

.20/76 

1,000,958. 

90 

1,000,000. 

00 

4 
4 

8 

.75 

17 

Mercantile Bank of Canada 

Dec 

.21/76 

1,000,931. 

51 

1,000,000. 

00 

8 

.50 

21 

Bank of British Columbia 

Dec 

.22/76 

3,000,719. 

18 

3,000,000. 

00 

"•-1 ^. 

8 

.75 

22 

Toronto Dominion Bank 

Dec 

.29/76 

1,001,582. 

19 

1,000,000. 

00 

7 

8 

.25 

22 

Toronto Dominion Bank 

May 

13/77 

2,579,850. 

68 

2,500,000. 

00 

142 

8 

.21 

29 

Toronto Dominion Bank 

May 

13/77 

2,059,178. 

08 

2,000,000.00 

135 

8 

.00 

2:-i 

Mercantile Bank of Canada 

Dec 

.30/76 

493,403. 

18 

493,283. 

24 

1 

8 

.875 

'J 1 

Bank of British Columbia 

Jan 

5 /77 

2,502,794. 

52 

2,500,000. 

00 

5 

8 

.16 


$32,302,582.56 


$31,993,283.24 
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2. SINKING FUND TRANSACTIONS (PURCHASES) 


Date Type of Security 
Debentures 


Maturity 
Date 


Maturity 
Value 


Dec. 14 City of Vancouver 8.00% Apr. 2, 1993 $ 5,000.00 
14 Royal Bank of Canada 7.00% Apr. 15/77 400,000.00 
14 Royal Bank of Canada 7.00% Apr. 15/77 45,000.00 


31 City of Vancouver 5.50% 


April 15/91 500, 000. OPU S 
$950,000.00 


Price 


Cost 


Term 
Yrs/Mos . 


84.75 $ 4,237.50 16/5 
99.35 397,400.00 -/5 
99.35 44,707.50 -/5 

71.514US 360,895.40C AN 14/4 

$807,240.40 


Yield 


% 


9.90 
8.90 
8.90 
9.10 


Chartered Bank Deposit Receipts & Government Notes 

Dec. 31/76 $ 200,815.07 

Jan. 6/77 500,616.44 

701,431 . 51 


Dec. 14 Bank of Nova Scotia 

31 Canadian Imperial Bank 
of Commerce 


$ 200,000.00 17 
500,000.00 6 
700,000.00 


8.75 
7.50 


$ 1,651,431.51 $1,507,240.40 


(b) SUMMARY OF SECURITIES HELD IN GENERAL AND CAPITAL 
ACCOUNTS ONLY - AS AT DECEMBER 31, 1976. 


Type of Security 
Short Term 

Chartered Bank Deposit Receipts 
and Government Notes 


Par or Maturity Value Cash or Book Value 


$53,278,094.80 


$51,457,924.80 


The City Manager RECOMMENDS that the foregoing report of the Director of Finance 
be approved. 


CONSIDERATION 

6. Resolution of Vancouver Civic Theatres Board 
Re Cancellation of Playhouse Performance 

The following report has been received from the Director of Finance. 

"On January 7, 1977 the Vancouver Civic Theatres Board dealt with a letter 
from The Playhouse Theatre Company, quoted as follows: 

'On December 15th, 1976 The Playhouse Theatre Centre of B.C. 
was forced to cancel its evening's performance of THE COUNT 
OF MONTE CRISTO at The Queen Elizabeth Playhouse. 

The reason for the cancellation was a lighting control 
failure which left the stage in darkness immediately 
preceding curtain time. There was absolutely no warning 
of the trouble and the auditorium was sold out, with 
the audience seated when it happened. 

After 45 minutes of diligent but unsuccessful attempts 
by theatre technicians to rectify the difficulty, while 
the audience waited in their seats, our management made 
the decision to cancel the performance and consequently 
to offer refunds or exchanges on all tickets for that 
performance . 

Cont'd. . . 
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Clause No. 6 Continued 


As a result. The Playhouse Theatre Centre of B.C. suffered 
a considerable financial loss as well as the patience and 
moral support of many audience members. Since we had no 
warning of the problem and therefore were unable to announce 
a cancellation or change in program, nor were we in a 
position to hire temporary lighting facilities, we had no 
choice but to cancel . 

Although the contract with the City of Vancouver and Lessees 
of The Queen Elizabeth Playhouse is drawn to protect the City 
in such cases, I am writing to enquire whether you might 
examine this particular situation with a view to reimbursement 
for losses incurred. 


Statement of financial losses due to cancellation 
of performance on Dec. 15/76 at Q.E.P. 


Refunds and lost revenue from 


ticket exchanges 

$1,750.00 

Stage Crew Salaries 

258.00 

Actors Salaries 

495.00 

Buses rented to transport some of 


audience from outer areas of city 

216.00 

House Manager 

20.00 


$2,739.00 


The Vancouver Civic Theatres Board considered the request of The Playhouse Theatre 
Company and passed the following resolution recommending to Council a refund of 
approximately half of the claim of The Playhouse Theatre Company. The resolution 
of the Board is quoted as follows: 

'RESOLVED that it be recommended to the City Council that, 
without prejudice, the City agree to reimburse this 
company as fol lows : 


Stage crew salaries 

$ 258.00 

Actors salaries 

495.00 

Buses rented to transport some of 


audience from outer areas of City 

216.00 

House Manager 

20.00 

Theatre Rental (forego billing) 

345.00 


$1,334.00 


The request of The Playhouse Theatre Company and the resolution of the Board 
are submitted to City Council for CONSIDERATION." 


Your City Manager submits the above report of the Director of Finance to Council 
for CONSIDERATION. 


Cont'd 
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RECOMMENDATION 

7. Increase in Water Rates Revenue 


The Director of Finance reports as follows. 

"The Waterworks distribution system of the City of Vancouver is intended to 
operate on a self-supporting basis, with the City purchasing water from the 
Greater Vancouver Water District supply system, maintaining the water 
distribution system itself, and recovering the total cost, including debt 
charges, from the consumers of the water. 

This report will recommend an increase of 9.73% in flat and metered water 
rates for the year 1977. 

History 

As stated in the 1976 report on water rates it is impossible to exactly match 
revenues and expenditures for any given year and, for this reason, a water 
rates stabilization reserve was established in 1965. The years 1966 to 1969 
produced surpluses which were taken into the City's general revenue as it 
was not considered necessary to increase the size of the reserve. In 1970 
there was a deficit on the operation that basically eliminated the reserve. 

In 1971 the rates were increased to provide a five year break-even period 
that resulted in a balance in the reserve of $88,071 as at December 31, 1975. 

In 1976 the water rate charges, both flat and metered rates, were increased 
19.6%. The balance in the reserve was taken into account in the calculation 
in an attempt to reduce the large rate increase. In addition the 1976 report 
recommended that the policy of setting water rate charges on a five year basis 
be changed to an annual basis. 

1976 Water Works Revenues and Expenditures (Preliminary) and Proposed 1977 Budget 

The following table shows the results of the 1976 operations and the proposed 

1977 budget. The 1976 revenue and expenditures are preliminary and may vary 
slightly when the final ledgers are closed for the year. The 1977 budget will 
require a 9.73% increase in water rates revenue. 


TABLE I 
WATER WORKS OPERATION 


Estimated Expenditures: 

Debt Charges 
Water Purchases (GVWD) 
Water Rates Billing Exp. 
Operating & Maintenance 
1976 Deficit 

TOTAL EXPENDITURES 

Estimated Revenues: 

Flat Rate 
Metered Rate 
TOTAL REVENUE 


Provided from Water 
Stabilization Reserve 
TOTAL 

Estimated Loss - 1976 


1977 

1976 

Increase 1977 Est. 

Estimated 

Actual 

Over 1976 Actual 

$ 

$ 

$ % 

3,464,886 

3,244,866 

220,020 6.7% 

3,163,000 

2,983,772 

179,228 6.0 

280,000 

262,245 

17,755 6.8 

1 ,700,000 

1,560,000 

140,000 8.9 

61,965 


61,965 

8,669,851 

8,050,883 

618,968 7.7% 


3,868,857 
4,800,994 
8,669,851 


8,669,851 


3,525,695 
4,375,152 
7,900,847 


88,071 
7,988,918 

(1) 

61,965 


343,162 ) 
425,842 ) 
769,004 
(2) 

( 88,071 ) 
680,933 


9.73% 


Note (1) The amounts shown for 1976 Actual are subject to final closing of the 
City's books. 


cont'd. 
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Board of Admirxistration, October 2, 1970 .... (PROPERTIES) . . . 1+ 
Item No. 3 cont'd 


RECOMMENDED that Lots A & B, Block 3, D.L. 311 be sold 
to Brentwood Realty Ltd. for the sum of $20,750.00 
cash, plus proportion of current year's taxes, 
administrative charges and registration fees subject 
to : 

a) The reservation of a Public Utility Easement 
over the East 5' of the Northerly 22' of Lot A. 

b) The date of sale to be the date the development 
permit is issued or 120 days from the date this 
sale is approved, whichever is sooner. 

c) The purchaser to grant the City an option to 
repurchase its lands at the sale price if 
development does not proceed within one year." 


Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of 
Property and Insurance be adopted. 


FOR ADOPTION SEE PAGE(S) 
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Clause No. 7 Continued 


Note (2) The increase in revenue of $769,004 over increased expenditures of 
$618,968 amounts to $150,036 and this is required to provide for: 


1976 Estimated Loss 
1976 Provision from the 

Water Rates Stabilization 

Reserve (Balance) 


$ 61,965 

88,071 
$150,036 


The 1976 operating loss is taken into account in setting the 1977 revenue in 
order to maintain the 'utility' aspect of the Water Works operation where the 
costs are recovered from the users. 

The effects of the proposed increase of 9.73% are shown in the following two 
sections - Proposed Increase in Flat Water Charges and Proposed Increase in 
Metered Water Service, 

Proposed Increase in Flat Water Charges 

The following tables show the proposed flat rate water charges for 1977 at an 
increased rate of 9.73% recommended in this report: 

(i) Single Dwelling Unit (Schedule 'B' Water Works By-Law #4848) 


Approx. No, 
of Properties 


Present Rate 
Per Year Total 


Proposed Rate 


Per Year 


Total 


78,000 43,25 

Additional Charges: 

5,200 Extra 15,50 
Dwell ing 
Units 


3,376,000 47.50 3,705,000 


80,600 17,00 


88,400 


( i i ) Flat Charges for Unmetered Fire Service Pipes 


( 2 inch or 

23.50 ) 

26.00 ) 

( smaller 



( 3 inch 

35,00 ) 

38.50 ) 

( 4 inch 

48.50 ) 

53.50 ) 

1,180( 6 inch 

56.50 )69,000 

62.00 ) 

( 8 i nch 

66.00 ) 

72.50 ) 

(10 inch 

70.00 ) 

76.75 ) 

(12 inch 

75.00 ) 

82.50 ) 


75,700 


Proposed Increase in Metered Water Charges 

The meter rates to be increased 9.73% as shown in the following schedule: 
Charges for Metered Water Service - Schedule 'D' of the Water By-Law 


Water Consumption Charge 


Two-Monthly Period Four-Monthly Period 

First 200 Units Used First 400 Units Used 

Next 400 " " Next 800 " 

Next 1,000 " " Next 2,000 " 

Over 1,600 " " Over 3,200 " 


Rate Per Unit of 
100 Cu. Ft. 


Present 
11 Ai 

17. U 
15.3(t 


Proposed 

30. U 
24.2(t 
18.8(t 
16.8(t 


A minimum quantity of 8 units per month will be charged for, should a 
lesser quantity or no water be consumed. 


Cont'd. 


Manager's Report, February 4, 1977 


(FINANCE - 10) 


Clause No. 7 Continued 


Meter Charge Based on Size and Type of Meter, 

Payable on Each Service in Addition 
To the Water Consumption Charges 

Serviced with Standard Type Meters 

Per Two-Monthly Period 

Present Proposed 

5/8 and 3/4 inches 4.95 5.45 

1 inch 5.40 5.95 
}h inch 6.50 7.15 

2 inch 8.10 8.90 

3 inch 15.55 17.10 

4 inch 19.65 21 .55 
6 inch 25.25 27.70 
8 inch 38.60 42.35 

10 inch 48.25 52.95 

Per Four-Monthly Period 

5/8 and 3/4 inches 6.35 7.00 

1 inch 7.25 7.95 
IJs inch 9.55 10.50 

2 inch 12.55 13.75 

Serviced with Low Head Loss Meters 

4 inch 22.45 24.65 

6 inch 33.55 36.80 

8 inch 44.40 48.75 

10 inch 54.95 60.30 

The above rate increases will result in an increase in revenue of $425,800 

on the 1976 amount of $4,375,000 for a total estimated 1977 water meter revenue 

of $4,800,800. 

Recommendations 

The Director of Finance RECOMMENDS that: 

A. Flat water rates and metered water rates be increased by 9.73% 
to allow for increased costs and the 1976 operating deficit. 

B. Flat water rates for single dwelling units be increased from $43.25 

to $47.50 for 1977, and that the other flat rate increases as detailed 
in this report be approved. 

C. Metered water charges be increased by 9.73% and the rates as detailed 
in this report be approved. 

D. The Director of Legal Services be requested to amend the Water Works 
By-Law #4848 for changes approved by City Council to be effective 
January 1, 1977." 


The City Manager RECOMMENDS that the foregoing recommendations of 
the Director of Finance be approved. 


FOR couuai ACTION s^E mi[i\l21±l^ 
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PERSONNEL MATTERS 


RECOMMENDATION 

1 . Enforcement of Noise Control By-law 
The Administrative Analyst reports as follows: 

"On December 7, 1976, Council amended the Noise Control By-law to facilitate its 
enforcement. Numerous staff meetings have been held to define procedures and 
responsibilities related to inspection, enforcertent and prosecution of offenders, 
culminating in the outline of procedures attached as i^pendix A. 

Responsibility for the measuranent of sound levels has been assumed by the Health 
Department Inspectors vho have, in conjunction with the City Engineer, investigated 
the characteristics of various types of sound level measuring equipment to detennine 
the practicality of the equipment for the intended use. As a consequence of these 
investigations, they are proposing the purchase of the equipment listed in 
;^pendix B at a cost of $12,500. 

In accordance with the recoimendation of the City Prosecutor, a further prerequisite 
to effective enforcement of the Noise Control By-law is the initiation of an approved 
course in Sound Technology through a recognized educational institution. The 
Extension Department at B.C.I.T. have expressed their willingness to provide such 
a training course of 18 hours duration. This course would provide the certification 
necessary for use by the Prosecutor. The recommended class size is 12 people. 
The Engineering Department has expressed interest in having one of their staff 
attend this training and the City of Vancouver Police Department have indicated 
that they would like two personnel to attend as well. B.C.I.T. would require a 
signed contract at an estimated annual cost of $1,000. The classes would be held 
during normal working hours and the arrangement for classes are to be by mutual 
agreoiient between the Health Department and B.C.I.T. 

An annual printing budget for form letters and petitions will be required. It is 
estimated that the first year expenses for this item will be approximately $2,000. 

The IVtedical Health Officer notes that previous reports have discussed broader 
aspects of traffic noise and the monitoring of new developments, v\*iereas this 
report deals only with the enforcement aspects of the Noise Control By-law. 
He further advises that a report on a noise control program and operating 
policies will be forthcoming to the Conmunity Services Comiittee." 

The City Manager RECCff-ENDS as follows: 

A. That the procedures for enforcement outlined in Appendix A be approved by Council. 

B. That expenditures totalling $15,500 be approved in advance of the 1977 budge'.: 
for the purchase of sound level measuring equipment, the initiation of o 
training progranme, and the printing of form letters. 

C. That the Director of Legal Services be instructed to prepare a coiitract with 
B.C.I.T. for staff training. 

FOR CQUUai ACTION S£H PAS£(S) / 3/ . 
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PROPERTY MATTERS 

RECOMMENDATION 

1. Taylor Manor - Rental of Premises to the Vancouver Resources 
Board 


The Director of Finance reports as follows. 

"In January, 1974 the Provincial Government assumed the responsibility of the 
administration of Welfare in the City of Vancouver. The assumption of Welfare 
included the management of the Welfare operation at Taylor Manor. As with any 
major changeover in administration, there have been many problems associated 
with the transfer of responsibilities, staff, use of buildings, etc. This 
report deals with the lease of Taylor Manor which, due to its unique character, 
could not be negotiated on the normal economic basis. However, the present 
proposal of the Vancouver Resources Board does not appear to be too unreasonable 
and is being submitted to Council for approval. 

History 

For many years Taylor Manor was operated by the City as a boarding home for 
senior citizens. 

In 1961 City Council reviewed the use of the building and adopted the following 
recommendation: 

'That Taylor Manor be advertised to be leased on the basis 
of the lessee bearing the full cost of maintenance of the 
building and grounds or portion thereof; the advertisement 
to be in the form of a request for proposals for the future 
of the building indicating in detail the intended use for 
report back to Council.' 

Subsequently in October, 1961 the following recommendation was approved by 
Council : 

'That the Social Service Administrator be authorized to 
change progressively the function of Taylor Manor to 
that of a boarding home providing intermediate or special 
care for persons requiring some personal care because of 
age or infirmity, such changes would commence following 
completion of the necessary works listed in the present 
report. ' 

The above resolution was due to the fact that the Province (Welfare) would be 
contributing more to the operation of the home. 

Since that time Taylor Manor has changed and as at the time of the Provincial 
Government assumption in January of 1974 the residents were in receipt of 
welfare assistance. 

The operating losses of Taylor Manor (cost to the City) including certain upgrading 
expenditures for the period 1960 to 1973 were as follows: 


YEAR 

EXPENDITURE 

INCOME 

LOSS (PROFIT) 

1960 

$ 75,742 

$ 45,357 

$ 30,385 

1961 

71,614 

44,436 

27,178 

1962 

73,018 

50,333 

22,685 

1963 

75,792 

72,026 

3,766 

1964 

81 ,559 

74,842 

6,717 

1965 

88,268 

81,282 

6,986 

1966 

88,511 

88,062 

449 

1967 

95,260 

96,196 

( 936) 

1968 

110,302 

106,415 

3,887 

1969 

121,963 

110,778 

11,185 

1970 

131,868 

127,292 

4,576 

1971 

147,704 

122,552 

25,152 

1972 

179,464 

126,889 

52,575 

1973 

203,311 

172,645 

30,666 


$1,544,376 

$1,319,105 

$225,271 
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Clause #1 continued 

NOTE: (1) The foregoing expenditures are for operating and maintenance 

costs only and do not include taxes, depreciation or administrative 
costs of the City. 

(2) In 1974 the operation of Taylor Manor was through the City's books 
with the following results: 


Expenditure $237,518 

Income 188,118 

Operating Loss $ 49,400 

Provincial Government Subsidy 48,585 

Cost to City for 8 days in 1974 $ 815 


Economic Rent 

The Properties Division of the Finance Department have indicated that normal 
economic rent would be in the area of $4.50 per square foot. This would result 
in a return to the City of $76,707 (17,046 square feet X $4.50). The $4.50 
rate is a return to the City and the Vancouver Resources Board would remain 
responsible for all repairs and maintenance. 

Proposal of Vancouver Resources Board 

By letter of December 14, 1976 the Regional Manager of the V.R.B., Mr. David Schreck, 
has submitted a proposal of $27,840 per annum based on $40 per month per resident 
(40 X 12 X 58 residents), the V.R.B. to be responsible for all maintenance and 
repairs. The Manager of the V.R.B. has also indicated that they are faced with 
and will carry out major renovations and repairs over the next few years. 

Subsequent discussions with the Manager regarding terms, etc. based on his proposal 
are as fol lows: 

1) The term of the lease to be for five years commencing January 1, 1977 
with an option for renewal for a further five year period. 

2) The rental rate to be reviewed after two and one-half years (June 30, 
1979). 

3) The V.R.B. to pay retroactive rent for the period July 1, 1975 to 
December 31, 1976 at $27,840 per annum for a total of $41,760. 

Summary 

Since the City does not appear to have any immediate alternate use for the 
building or property and in view of the fact that prior to Provincial takeover 
of the Welfare system, the City was absorbing a fairly large loss in the 
operation and since the facility is currently providing a needed use in the 
City, the Director of Finance RECOMMENDS that: 

a) The City of Vancouver lease Taylor Manor to the Vancouver Resources 
Board on the following terms: 

(i) Term of the lease to be for five years commencing 
January 1 , 1977. 

(ii) The rental rate to be $27,840 per annum commencing 

January 1, 1977 and to be reviewed as of June 30, 1979. 

(iii) The rental review as at June 30, 1979 include a 
review of the current request of the V.R.B. for a 
five year option for renewal for the period January 1, 
1982 to December 31 , 1986. 

(iv) The V.R.B. to pay retroactive rent for the period 
July 1, 1975 to December 31, 1976 amounting to 
$41,760. 

B) The V.R.B. to be responsible for all maintenance and renovations to 
Taylor Manor with any major alterations or renovations to receive 
prior approval of the Assistant Director of Permits & Licenses - 
Construction & Maintenance Division. 


Cont • d 
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Clause #1 continued 

c) The lease agreement to be prepared to the satisfaction of the 
Director of Legal Services and the Director of Finance. 

A copy of this report has been forwarded to the Manager of the Vancouver Resources 
Board and he has indicated his agreement. 


The City Manager RECOMMENDS approval of the foregoing recommendations of the 
Director of Finance. 


2 . Consent to Assign Sub-lease of Portion of 1572 West 4th Avenue 

The Supervisor of Properties reports as follows: 

"The property known as 157 2 West 4th Avenue, 
Lots 5 - 7> Block 250, D.L. 526, situated under the Fir Street 
ramp, was purchased for the Granville bridge and is leased to 
Paulsen Industries Ltd. for a term of five years expiring 
December 31> 1976 with an option to renew for a further five 
year period. 

Paulsen Industries Ltd. exercised their option to renew and on 
December, II4, 1976 Council approved the renewal of this lease 
for a further five year term from January 1, 1977 to December Jl, I98I 
at a market rental of $660.00 per month plus taxes. 

Paulsen Industries Ltd. sub-lease a portion of the premises to 
Jones Mac-Tool Sales Ltd. . An application has now been received 
from Paulsen Industries Ltd. for consent to assign the sub-lease 
from Jones Mac-Tool Sales Ltd. to Associated Audio-Visual 
effective February 1, 1977 terminating December 3i» 198l« 

Recommended that the foregoing request of Paulsen Industries Ltd. 
to assign the sub-lease to Associated Audio-Visual be approved 
subject to the doctunents of assignment being satisfactory to the 
Director of Legal Services." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Properties be approved. 

3. Lease of portion of Fraserview Library to Vancouver 
Resources Board 


The Supervisor of Properties reports as follows: 

"The subject structure was constructed in 1970 to house both 
a library and a Community Services Centre, the latter to 
contain the welfare Dejjartment, Childrens Aid Society, 
Probation Services, etc. 

In 1974, the Vancouver Resources Board took over the 

Welfere function and since that time has occupied the 

premises together with C.A.S. and other non-City organizations. 

Due to the difficulties witnessed by the V.R.B. in determining 
the responsibility of how the rent to the City would be 
shared between itself and the Children's Aid Society, the 
rental has been held in abeyance. 

Recent developments have resulted in a consolidation of 
responsibility to the V.R.B. respecting the facility and 
discussions concerning the outstanding rental have taken 
place with Mr. D.D. Schreck, Regional Manager of the V.R.B. 


Cont ' d 
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Clause #3 continued 

By letter dated December 14, 1976, Mr. Schreck has now agreed 
to a rental arrangement as follows for the period April 1, 1974 
to December 31, 1976. 

April 1, 1974 to Dec. 31, 1974 

@ $3.50 X 2055 sq.ft. $5,395.00 (9 months) 

January 1, 1975 to Dec. 31, 1975 

@ $4.00 X 2055 Sq.Ft. $8,220.00 
January 1, 1976 to Dec. 31, 1976 

@ $5.00 X 2055 sq.ft. $10,275.00 

$23,890.00 

In addition to the foregoing, the V.R.B. has agreed to enter 
into a 5-year lease of the premises effective January 1, 1977. 
Rental for the first 2J5-year period to be set at $5.50 per 
square foot resulting in an annual amount of $11 , 300 . 00 . 
Rental to be reviewed for the second 2J5-year period. 

The foregoing proposed rental is considered to represent the 
present market rental value for this type of accommodation. 

It is recommended that:- 

A. The Supervisor of Properties be authorized 
to enter into a 5-year lease with the 
Vancouver Resources Board on the foregoing 
basis, such lease to be subject to the 
approval of the Director of Legal Services; 

B. Council approve the rental arrangement for the 
period April 1, 1974 to December 31, 1976 
amounting to $23,890.00.'* 

The City Manager REC0I4MENDS that the foregoing recommendation of the 
Supervisor of Properties be approved. 

4. McLaren Electric Building, 1830 West 5th Avenue 
Change of name of the Lessee 


The Supervisor of Properties reports as follows: 

"City Council on November 9, 1976 approved a lease to Canadian 
Cultiired Marble Ltd. for 2j years from January 1, I977 in 
the McLaren Electric Building, I83O West 5th Avenue cov- 
ering an area 6,000 square feet more or less. 

The Solicitor for this company on receiving lease agreements 
for execution has requested that the name of the lessee be 
changed from Canadian Cultured Marble Ltd. to Noramcan In- 
dustries Ltd. . Mr. Charles Klar is the sole owner of both 
companies and is separating the job fTonctions. 

It is recommended that City Council's resolution of November 9, 1976 
be amended to change the name of the Lessee from Canadian Cul- 
tured Marble Ltd. to Noramcan Industries Ltd." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Properties be approved. 


Cont'd 


MANAGER'S REPORT, FEBRUARY 4, 1977 


(PROPERTIES - 5) 


5. Extension of Option Between the City and Anavets 
Senior Citizens' Housing Society 

The SupeiTvisor of Properties reports as follows: 

"On August 29, 1972, City Council approved the sale of Lot D, 
Block 109, D.L. 26J4 A, Plan 1^682, heing 95l East 8th Avenue, 
to the Anavets Senior Citizens' Society. In Fehruary, 1973 > "the 
title to the property was transferred and the City retained an 
Option Agreement to repurchase the lands if construction for 
Senior Citizens' Housing did not take place hy August 29, 197U' 

Various extensions have heen approved hy Council to allow 
the Society time to ohtain financing through C.M.H.C. as 
follows: 

Coimcil on Aug. 9/7U approved an extension to Feb. 28/75, 
Co\mcil on Jan. 28/75 approved an extension to Aug. 28/75, 
Council on Jul. 22/75 approved an extension to Feh. 28/76, 
Council on Fe'b.lO/76 approved an extension to Feh. 28/77* 

The Society are jiow requesting an extension for a six nonth 
period from February 28, 1977, to August 28, 1977. They 
have indicated they have applied for a Building Permit and 
feel that six months will he adequate time to satisfy 
various departments so that the permit can he issued and they 
can start construction. 

As it appears that the Society intend to proceed with this 
development it is recommended that the Anavets Senior Citizens' 
Housing Society he granted an extension to the Option 
Agreement held by the City for the period February 28, 1977 
to August 28, 1977; "the City to have three months from that 
date in which to exercise its option; this extension to be 
subject to any docvunentation deemed necessary by the Director 
of Legal Services." 

The City Manager ■ RECOMMENDS that the foregoing recommendation of the 
Supervisor of Properties be approved. 

6 . Lease of Coffee Shop - Public Safety Building - 312 Main Street 

The Supervisor of Properties reports as follows: 

"A portion of the basement area of the Public Safety Building is leased 
for coffee shop purposes. The lease expired on December JL, 1972 and 
the tenant has since continued on a month-to-month basis. 

The lessee wishes to upgrade the premises by installing new booths and 
table tops plus installing new kitchen equipment, at a cost to the 
lessee of approximately $3,I|.00.00, and requests the security of a lease. 

The Users Committee of the Vancouver Police Department, chaired by 
Deputy Chief Constable Stewart, met on November k, 1976, and resolved 
that a lease on the coffee shop at 312 Main Street be drawn for a 
one-year period plus a one-year option, in favour of the present 
tenant, Mrs. Greta Avefjall. 

Recommended that a new lease be drawn in favour of Mrs. Greta Avef jail 
to operate the coffee shop situated in the basement of the Public 
Safety Building for the period commencing February 1, 1977 to 
January 21, 1978 at a rental of $l60.00 per month, plus a one-year 
option to renew at a market rental rate, subject t) the same terms 
and conditions as contained in the expired lease." 

The City Manager RECOMMENDS that the above recommendation of the Supervisor 
of Properties be approved. 


Cont'd 
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7. Sale of Residential Lots situated on tne 

N/S of 18th Avenue between Kaslo and Renfrew Streets 

The Supervisor of Properties reports as follows: 

"The following offers to purchase have heen received by the Supervisor 
of Properties as a result of the City' s call for tenders advertised 
under the authority of the Property Endowment Fund Board. The offers 
are considered to he favourable to the City and are hereby recommended 
for acceptance. 


The City Manager EECOIVIMENDS that the foregoing offers to purchase, being the 
highest offers received and favourable to the City, be accepted and approved 
under the terms and conditions set down by Council. 


8. Burrard Street Widening. Purchase of portion of 
Property - 1980 Burrard Street 


"':e Supervisor of ^roy^erties reports as follows: 

"Reference is made to the City Manager's report (Fire and 
Traffic) dated June 11, 1976, approved by Council on June 
15, 1976, instructing the Supervisor of Properties to 
negotiate the acquisition of properties required for the 
Burrard Street widening. 

The owners of Lot 40, Block 238, District Lot 526, Plan 
590 , beincT 1980 Burrard Street have agreed to convey the 
Vest 7 X 113 feet of land for the sum of $19 ,775.00", this 
price to be inclusive of all considerations. 

It is recorjTiended that the Supervisor of Properties be 
authorized tc acquire that portion of the above property 
required for road purposes shown on plan marginally 
numbered LF 7971 on the foregoing basis, chargeable to 
Code # 146/5921." 

The City Manacer RECOMIIENDS that the foregoing recommendation o" 
t':.e Supervisor of Properties be approved. 


9 . Chimo Terrace - Wall Street Park : Sale of City Lands 

The Supervisor of Properties reports as follows: 

"In accordance with Item #2 of Council Minutes of September 21, 
1976, concerning the Wall Street Park proposal, the Supervisor 
of Properties was authorized to negotiate (under Clause 3) the 
sale of Lots 1 to 4 , Block 18, D. L. 184, Plan 178 to the 
adjoining owner for report back. 

Under Clause 4 Council approved that the funds from the sale 
of the above property be set aside for this park development 
and the approved road closures. 


Lots B. C & D. Block M. Section Uh T.H.S.L., Plan 11660 - ZONED RS-1 


Approx. Sale 
Name Size Price Terms 


Wakefield ( Lot B - 1+0' x 102' $ 141,556.00 (City te: 

Realty Ltd. ( Lot C - 1+0' x 102' 1+1,565.00 ( at 11=^ 

( Lot D - 1+0' X 102' less 1+1,565.00 ( 

( 50 sq. ft. ( 



Cont'd 


MANAGER'S REPORT, FEBRUARY 4, 1977 


(PROPERTIES - 7) 


Clause #9 continued : 

The subject property comprises four contiguous lots each 
having a frontage of 50' with an average depth of 60.5' and 
all are zoned M-1, Light Industrial District. The total area 
is 12,102 square feet and the site is level and suitable for 
industrial development. 

Negotiations with the adjoining owner. Lumber land Building 
Materials Ltd. , have been carried out to a point whereby 
Mr. Don Robertson on behalf of Lumber land has agreed to 
purchase the lands for $142,198.50. 

This price reflects a square foot rate of $11.75 which 
adequately represents market value for this type of 
industrial property. 

Recommended that the Supervisor of Properties be authorized 
to convey City Lots 1 to 4 inclusive. Block 18, District Lot 
184, Plan 178 to Lumberland Building Materials Ltd. on the 
following basis: 

1. Price: $142,198.50 

2. Date of Sale: Date of Council Approval 

3. City Terms being 1/4 down, balance in 3 equal payments 
due 6, 12 & 18 months after date of sale, with interest 
at 11% on the principal outstanding from time to time 
calculated on a daily basis and payable on the instalment 
dates. 

4. Purchaser to pay $50.00 administration fee and all Land 
Registration fees. 

5. Purchaser to pay proportionate part of current year's taxes 
as if levied." 

The City Manager RECOMMENDS that the above recommendation of 
the Supervisor of Properties be approved. 


10. Rental Review - City-owned lane between Broadway and 
8th Avenue in the west 1200 block 


The Supervisor of Properties reports as follows: 

"Council on July 9, 1974, approved the lease of a portion 
of lane in block 333, D.L. 526 for a period of 13 years. 
The rental is subject to review as of February 1st, 1977 
and is known as the "Second Rental Period". 

The lessee has agreed to a rental increase from $300 per 
month plus taxes to $400 per month plus taxes effective 
February 1, 1977. This increase is considered to be fair 
and equitable with other similar rentals in the area. 

Recommended that the revised rental rate for the "Second 
Rental Period" between the City of Vancouver and Lawson 
Oates on Broadway Ltd. be approved. The new rental 
rate to be $400 per month plus taxes for a further three 
year period. " 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Properties be approved. 


FOR COL'NCiL ACTiON SEE PAGE(5) ... 
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MINUTES SEPTEMBER 23, 19 70 


OFFICIAL TRAFFIC COMMISSION 

A meeting of the Official Traffic Coiranission was held in the No. 1 
Committee Room, Third Floor, City Hall, on Wesdnesday, September 23, 
1970, at approximately 3:00 p.m. 

PRESENT: Alderman Linnell, Chairman 

Alderman Rankin 
Commissioner Ryan 

Superintendent A.E. Oliver, City Police 

Department 
Dr. P.S. Bullen, Vancouver School Board 

Mr. R.C. Boyes, Assistant City Engineer 
Traffic and Transportation 

ALSO PRESENT : Mr. J. Plaskett, Vancouver Traffic and 

Safety Council 
Mr. W.H. McLachlan, Vancouver School Board 

CLERK: D. Scott 

Adoption of Minutes 


The Minutes of the meeting held August 10, 1970, were adopted. 

Commercial-Victoria Diversion at 18th Avenue: 
Request for Further Traff ic Control 

At a meeting of the Official Traffic Commission on June 22, 1970 a 
report submitted by Superintendent Oliver dated June 8, 19 70, was 
reviewed wherein it was recommended 

(a) That crosswalk lines be painted across Commercial Drive, 
directly to the intersection of 18th Avenue, immediately 
South of the Diversion. 

(b) That enforcement be continued on a special attention basis. 

(c) That no further traffic controls be installed at this 
intersection . 

(d) That there appears to be no basis for establishing a School 
Patrol. 

The Commission recommended: 

(i) That recommendations (a) and (b) quoted above be adopted; 

(ii) That the subject matter be reviewed again in three months 
time and at that time a report be submitted by the City 
Engineer to the Commission. However, should delegations 
wish to appear earlier, they should so advise the Commission; 

(iii) That the City Engineer review the area again with respect 
to advance warning signs. 

[n a report dated September 15, 19 70, the City Engineer advised that 
arrangements have been made to mark the South crosswalk on Commercial 
Drive, as per the Police recommendation. He further advised that the 
natter of advance warning signs has been reviewed and it is felt that 
3ome additional treatment can be proveded to make motorists more aware 
3f the crosswalk. 

cont'd 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


January 20, 1977 


A meeting of the Standing Committee of Council on Planning and 
Development was held in the No. 1 Committee Room, Third Floor, City 
Hall, on Thursday, January 20, 1977 at approximately 2.10 p.m. 


PRESENT 


Alderman Harcourt, Chairman 
Alderman Brown 
Alderman Kennedy 
Alderman Puil 


ABSENT 


Alderman Gibson 


CLERK TO THE 
COMMITTEE : 


M.L. Cross 


INFORMATION 

1. Monthly Status of Rezoning Applications 

The Committee considered the Planning Department status of 
rezoning applications as of December 31, 1976 (on file in the City 
Clerk's office) and 


RESOLVED: 

THAT the status report of rezoning applications as of 
December 31, 1976 be received. 


2 . Status of Major Development Permit Applications 

Mr. A. Floyd, Acting Zoning Planner, presented a verbal report 
on the following development permit applications: 

(a) DPA No. 76290 - 1240 Robson Street - one storey 

retail building - roof top parking 

(b) DPA No. 76308 - 1935 Haro Street - apartment build- 

ing - 2 3 dwelling units 

(c) DPA No. 76422 - 900 Schoolgreen (False Creek) - 

school 

(d) DPA No. 76429 - 1400 Robson Street - alter and 

change use of 3 floors Landmark 
Hotel 

RESOLVED: 

THAT the verbal report on major development permit 
applications be received. 


Cont'd 


Report to Council 

Standing Committee on Planning & Development 
January 20, 1977 


Page 2 


RECOMMENDATION 

3. Riley Park N.I. P. Citizens' Planning Committee 
Formation and Terms of Reference 


The Committee considered a report of the City Manager dated 
December 30, 1976 (copy circulated) in which the Director of 
Planning recommends that Terms of Reference be endorsed in order 
to formalize the Riley Park Citizens' N.I. P. Planning Committee. 


RECOMMENDED: 

THAT the Terms of Reference for the Riley Park Citizens' 
N.I. P. Committee, as contained in Appendix II of the 
report of the City Manager dated December 30, 1976, be 
endorsed. 


4 (A) Proposed Amendment to the Agreement Dealing with the 
Development of the Salish Subdivision in the Musqueam 
Indian Reserve 


The Chairman noted that the Musqueam Indian Band had invited 
all members of Council to visit the Reserve prior to the meeting. 
He, as well as Mayor Volrich, Aldermen Bellamy, Brown, Ford, Kennedy 
and Puil, representatives of the Salish Park Residents' Committee, 
members of staff and of the Press visited the site earlier in the 
day. Mr. R. Guerin, Land Development Officer of the Band described 
the various aspects of their overall plans for the Reserve Lands 
and indicated the location of the Park Reserve on which the Band 
would like to construct ball fields, a regulation lacrosse box, a 
war-canoe shed and the Musqueam Cultural Hall. 

Mr. Guerin distributed copies of a memorandum to the Planning 
Committee dated January 20, 1977 (copy circulated) . 


********** 


Present for the afternoon discussion were: 


Chief D. Guerin) 
Mr. R.J. Guerin) 
Dr. M. Quick ) 
Mr. K. Benson ) 
Mr. W. Morgan ) 
Mr. G. Hamilton Architect 


Musqueam Indian Band 

Salish Park Residents' 
Committee 


Recommendations of the Director of Planning contained in the 
Manager's Report (Building) dated January 7, 1977 (on file in the 
City Clerk's office) were referred to the Committee by Council on 
January 11, 1977 for discussion with representatives of the Band, 
with particular reference to the nature and development of the 
park . 

Chief Guerin indicated that the area shown as park reserve is 
part of the Musqueam Village Agreement and is under the control 
and direction of the Musqueam Recreation Council. The residents of 
Musqueam would be welcome to use the facilities, but the Musqueam 
Council would not wish the facility to become a riverfront park. 

A member of the Committee pointed out that the 197 Agreement 
and the plans attached thereto between the City and the Minister 
of Indian Affairs and Northern Development, indicate a specific 
area to be reserved for park and recreational purposes only, until 
September 27, 2074. 
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Clause #4 continued 

Mr. Benson stated that it is the Residents' Coitunittee ' s 
feeling that the park was created as part of the Salish Subdivision 
to be set aside to allow the public unrestricted use of the park 
until 2074 when the agreement expires. He also pointed out the 
agreement states that the parties (the City and the Minister) "will 
at all times and upon every reasonable request give all further 
assurances and do all further things for the purpose of giving 
full effect to the covenants and provisions" contained in the 
agreement. This has not been done. 

Mr, Hamilton requested the Committee to allow the develop- 
ment permit to go ahead, subject to satisfactory resolution of 
the park question. 

Members of the Committee felt there could be no decision on 
the application to amend the agreement until there is a firm 
commitment on the park reserve. The Committee therefore 

RECOMMENDED: 

THAT a sub-committee, consisting of Alderman Brown, 
representatives of the Salish Park Residents' Committee, 
and members of the Musqueam Indian Band, be formed to 
meet and make recommendations on a satisfactory agree- 
ment of the recreational facilities and park questions, 
and the application to alter the agreement not be 
approved until the sub-committee reports back to the 
next meeting of the Standing Committee. 

4(B) Musqueam Indian Band - Request for Exclusion from the 
Agricultural Land Reserve 


With respect to the Band's request for exclusion from the 
Agricultural Land Reserve, the Committee felt the Director of 
Planning should look at the Band's overall plans for the entire 
area and report back to the Committee with a recommendation on 
the exclusion. 

RECOMMENDED: 

THAT the Director of Planning meet with members of the 
Musqueam Indian Band to review the Band's overall plans 
for the entire area in order to report back with a 
recommendation on the request for exclusion from the 
Agricultural Land Reserve. 

5. St. Paul's Hospital Development 

(Windermere Apartments - 1148 Thurlow St.) 

On January 11, 1977 Council considered a memorandum dated 
December 17, 1976 from Mr. N. Barth, Director of Hospital Planning, 
Greater Vancouver Regional Hospital District in which Mr. Barth 
recommends to the Hospital District that it proceed with its 
plans to demolish the Windermere Apartments in 1977. Council 
also noted a memorandum from the Director of Planning advising 
that he would be meeting with Mr. Barth and City Engineering staff 
to determine what parking recommendations will be made to the 
Development Permit Board with regard to the hospital's plans. 

Council received the communications and instructed the 
Director of Planning to proceed with the meeting and report to 
the Planning and Development Committee. 


Cont'd 
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Clause #5 continued 

Mr. D.M. Hickley, Associate Director, Central Area Planning, 
advised that the above-mentioned meeting had been held on January 
19. An interim verbal progress report was being presented to 
the Committee as the Greater Vancouver Regional Hospital District 
will be meeting next week to discuss the matter. 

Mr. Barth and Mr. D. Coolidge, Director of Planning, St. 
Paul's Hospital were present for the discussion. 

Mr. Barth stated that the Housing Committee asked that the 
matter of demolishing the Windermere Apartments be reviewed in 
the hopes the building could be retained for residential purposes. 
He advised that Stage 1 of the Hospital's redevelopment proposals 
would result in the loss of about 80 parking spaces on the Pendrell 
Street lot. The Windermere site would accommodate only 15 parking 
spaces so provision of parking is not the major reason for demolition. 
Cost estimates were obtained for the work necessary to upgrade 
the building to meet fire code and general requirements to make 
the building safe and habitable. Existing legislation allows 
recovery of capital improvements through rents over a five year 
period. The costs to upgrade to minimum requirements would mean 
an increase in rent of about $145 per month. The second stage 
of the redevelopment would clearly involve the Windermere site 
so it would not be economically feasible for the hospital to 
continue with the residential accommodation unless there was a 
substantial subsidization of the cost. 

Mr. Barth advised that on the instructions of the Minister 
of Health, the Stage 1 programme was reduced from $40 million to 
$21 million. It still has to go to the Minister for approval. He 
agreed that there is no firm commitment for Phase 2. The Hospital 
indicates that Phase 2 must follow immediately after Phase 1 but 
the timing and details are not known. 

A member of the Committee suggested: 

(a) that a projection of the Traffic and parking needs 
for St. Paul's be undertaken. 

(b) that an inventory of existing housing in the inner 
city area be prepared. 

(c) that the possibility of utilizing the Property 
Endowment Fund Board to purchase part of the 
inventory be explored. 

Mr. Coolidge advised that they are required to do a traffic 
and transportation study of the area and come up with some recom- 
mentations for the Development Permit Board as to the parking 
requirements of the Hospital. 

The Chairman advised that there is an inventory of inner 
city housing being done. 

The City Manager advised that the Property Endowment Fund 
is intended for the purchase of property that will produce a 
viable return to the City. 

(At this point the Chairman left the meeting and 
requested Alderman Kennedy to take the Chair) 


Cont • d 
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Clause #5 continued 


A discussion followed re the demolition of the Windermere 
Apartments and the Committee 

RECOMMENDED: 

A. THAT the Greater Vancouver Regional Hospital 
District be allowed to proceed with the original 
plans to demolish the Windermere Apartments. 

B. THAT the verbal progress report of the Director 
of Planning be received. 

(Alderman Kennedy wished to be recorded as opposed to 
Recommendation A. 

Alderman Harcourt was absent.) 


INFORMATION 

6 . List of Items Outstanding to the Comm i ttee 

The Committee considered a list of items dated December 31, 
1976 which were outstanding to the Standing Committee on Planning 
and Development (on file in the City Clerk's office). It was 
agreed that matters pertaining to transportation, traffic or 
parking would be transferred to the Standing Committee on 
Transportation and major items involving both the Planning and 
Development and Transportation Committees would be discussed at 
joint meetings. 

RESOLVED: 

THAT the list of items outstanding to the Committee 
be received for information. 


(During discussion of the foregoing. Alderman Harcourt 
resumed the Chair) 


The meeting adjourned at 4.30 p.m. 


* * * * * 


FOR COL"?iClL ACTION SEE PAGE(S) ./if^. 


REPORT TO COUNCIL 

STANDING COMTIITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


JANUARY 20, 1977 


A meeting of the Standing Committee of Council on Community Services 
was held on Thursday, January 20, 1977, in Committee Room No. 2, 
Third Floor, City Hall, at approximately 1:30 P.M. 


PRESENT: Alderman Rankin, Chairman 
Alderman Bellamy 
Alderman Ford 
Alderman Marzari 

ABSENT : Alderman Gerard 


COMMITTEE CLERK: H. Dickson 


RECOMMENDATION 

1. Submission by Neighbourhood Services Association 

The Chairman had agreed to hear a submission by Neighbourhood 
Services Association in advance of consideration by the Committee 
of their grant request for 1977. 

Appearing before the Committee this date were Mr. Cyril Francis, 
Chairman of Neighbourhood Services Association; Mr. Elmer Helm, 
Executive Director; and representatives of the various service 
units of the Association. 

The representatives, with the aid of a slide presentation, 
gave a verbal submission on the activities and budget requirements 
for 1977 for the Association as outlined in their letter of January 
10, 1977 (copy circulated) . 

It was noted the Association has applied for a grant of 
$135,000.00 for the work of the six neighbourhood houses operated 
by the Association. Of this total amount, $10,000.00 would go to 
the Mount Pleasant Neighbourhood House, $18,344.00 would go to 
Frog Hollow Neighbourhood House, $26,666.00 would go to Fraserview 
Neighbourhood Centre, and the remaining $80,000.00 would cover 
costs of programs at Cedar Cottage Neighbourhood Services, Kitsilano 
Neighbourhood House and Gordon Neighbourhood House. 

The representatives of the Association pointed out they received 
$90,000.00 from the City last year and the extra $45,000.00 applied 
for this year is to cover new programs the Association has taken on 
in the Hastings-Sunrise, Fraserview and Mount Pleasant areas. 
The representatives pointed out that the $135,000.00 is Canada 
Assistance Plan sharable, and if C.A.P. sharing is approved, the 
actual cost to the City would be $65,500.00. 

The Association's representatives answered questions from the 
Committee, and the Social Planning Department advised that the 
1977 Community Services grants report, including the grant to this 
organization, would be submitted in the early part of February. 

Following discussion, it was 

RECOMMENDED 

THAT the verbal submission given this date by representa- 
tives of Neighbourhood Services Association be received. 



Continued on Page 2. 
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INFORMATION AND RECOMMENDATION 

2 . Outstanding Matters for Community Services Committee 

The Committee, at its meeting on January 13, 1977, completed a 
review of the first two pages of the lists of outstanding matters 
which will be forwarded to the Committee, and resolved to continue 
its review at the next meeting. 

The Committee this date reviewed items listed on pages 3 and 4 
(copy circulated) of the Community Services outstanding list as 
-follows : 

a) 26 Aug 1976 - New Central Hotel and Ferry Hotel 

The Committee noted that Council approved the Committee's 
recommendation in December 1976 to purchase these buildings. 
The Director of Social Planning advised there will be a report 
forthcoming on the City's condition of purchase that the buildings 
be put in a reasonable state of repair to the satisfaction of the 
City. 

b) 2 Sep 1976 - Chimo Terrace Wall Street Park 

A representative of the Social Planning Department advised 
that sufficient funds will be available to develop the park, and 
the Park Board is currently working on designs. The City Manager 
suggested an application should be made for a one-third recrea- 
tional facilities grant from the Provincial Government, and it was 

RECOMMENDED 

THAT the Social Planning Department would investigate 
the feasibility of acquiring funds for a recreational 
facilities grant and report back to the Community 
Services Committee. 

c) 2 Sep 1976 - Carnegie Library - Social Planning to report 
in January 1977 on programing and proceeding with design 
phase, management of the facility and sources of operating 
funds . 


The Director of Social Planning advised he will be attending 
a meeting in Victoria regarding a recreational facilities grant 
and that there will be a City staff meeting on the Carnegie 
Library during the last week of January. He indicated there 
would be a report in February regarding proceeding with the design 
phase. There was some discussion on the Library Board's involve- 
ment in the Carnegie Library with Committee member Alderman Ford 
advising the Library Board would not likely contribute financially 
for a branch library. 

d) 21 Oct 1976 - Cordova Lodge - Supervisor of Properties 
was to report back on progress as necessary. 

The Chairman of the Committee had asked for a progress report 
on the staffing and accommodation at Cordova Lodge for today's 
meeting and read a memorandum from the City Manager advising that 
there are now 28 residents and 10 staff on duty out of a City 
authorization for 19 staff. The Chairman asked why there are 
apparent delays in having this lodge fully staffed and filled to 
its capacity of 70 residents. 

Following discussion, it was 

RECOMMENDED 

THAT the City Manager report to the next meeting of 
the Committee on the staffing and accommodation of 
residents at the Cordova Lodge. 

Continued on Page 3. . 
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Clause No. 2 Continued 

e) 28 Oct 1976 - Committee seeks meeting with Minister of 
Municipal Affairs, B.C. Hydro and S.P.A.R.C. regarding 
refitting buses to accommodate disabled persons. 

It was noted the City received a letter dated December 29, 
1976 from the Municipal Affairs Minister stating his department 
is looking into this matter and will contact the City in the 
future. 

Committee members felt that a meeting with B.C. Hydro and 
Municipal Affairs officials should be expedited, and following 
discussion, it was 

RECOMMENDED 

THAT the Director of Social Planning co-ordinate a 
meeting of the Community Services Committee with 
representatives of the Municipal Affairs Department, 
the Bureau of Transit, B.C. Hydro and S.P.A.R.C. 

f) 20 Oct 1976 - Libby Davies of Downtown Eastside Residents' 
Association and Oppenheimer Planning Committee complains . 
of traffic hazards in Downtown East. 


The Committee noted this matter was referred to the City 
Engineer for a report to the Committee, and it was agreed that 
the Clerk would inquire from the City Engineering Department 
when this report will be forthcoming. 

g) 27 Oct 1976 - Mr. G. Campbell and members of Strata No. 34 
complain of day care centre at 7th and Arbutus. 

The Committee noted this matter was referred to the Directors 
of Planning and Social Planning for a report, and the Clerk 
advised that Planning Department has indicated it is nearing 
completion of its portion of the report. 

h) 9 Nov 1976 - Committee requests further report from 
officials re citizens' complaints re Billy Bishop Legion . 

The Clerk advised the Director of Environmental Health is 
nearing completion of a report on this matter. 

i) 29 Nov 1976 - Downtown Eastside Residents' Association 
grant request. 

The Committee noted Social Planning will report on this 
application in its 1977 grants report in February. 

During discussion, the Director of Social Planning pointed 
out that his department, in the past, has recommended a grant to 
this organization which, however, has been turned down by City 
Council. In view of Council's position, the department is placed 
in an invidious position if it chooses to recommend a grant. 

It was agreed that the report on the Downtown Eastside 
Residents' Association's grant application could be brought 
forward for the Committee's consideration. 


Continued on Page 4. . 
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Clause No. 2 Continued 

j) 9 Dec 1976 - Boys' & Girls' Clubs of Greater Vancouver 
request to purchase City land for expansion. 

It was noted that Committee resolved on December 9, 1976 
that the Chairman and Vice Chairman would appear before the 
Property Endowment Fund Board to discuss terms of the sale of 
land to this organization. 

The Director of Social Planning advised that his department 
and the Planning Department are working on a new report on this 
matter and, therefore, it was agreed it would not be necessary 
for an appearance before the Property Endowment Fund Board. 


It was agreed the Committee would continue to review the 
outstanding matters at future meetings. 


INFORMATION 

3 . Licensed Premises in the Downtown Area 

At its meeting on January 13, 1977, the Committee requested 
that the map and report on licensed premises in the Downtown 
area, which were considered by the Committee on December 9, 1976, 
be brought forward for the information of the new Committee members. 

The Committee had before it for consideration a clause from 
the minutes of the December 9, 1976 Community Services Committee 
meeting (copy circulated) and the map showing the location, type 
and seating capacity of licensed premises was posted on a display 
board. 

During discussion, it was noted that licensed restaurants are 
included in the total seating capacity of 59,945 persons in the 
Downtown area. The Chairman pointed out that the City had been 
getting an increasing number of applications from restaurants to 
create new lounges within their premises where liquor only can be 
sold. These lounges may occupy no more than 2 5% of the total 
restaurant space. It was also pointed by the Chairman that the 
Committee had recommended approval of an application for a licensed 
lounge in an office building. 

It was agreed that the Coitimittee would review all future 
applications for licensed premises on their own individual merit. 


RECOMMENDATION 

4 . Emergency Services Implementation Committee 

The Committee had before it for consideration a Manager's 
Report dated January 11, 1977 (copy circulated) in which the 
Director of Social Planning and the Chief Constable reported on 
progress toward improving the City's resources to provide 
emergency services at nighttime. 

The report stated an Emergency Services Implementation Com- 
mittee has been meeting since October 1976, and recommended that 
City Council formally recognize this committee. 


Continued on Page 5. 
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Clause No. 4 Continued 

Representatives of the Social Planning and Police Departments 
spoke to the Committee on this report , pointing out that at present 
only the Police and the Vancouver Resources Board provide any sort 
of nighttime services; that there is no nighttime psychiatric 
service . 

It was noted during discussion that as a result of the Emer- 
gency Services Implementation Committee's work, a nighttime squad 
of persons available to answer emergency calls for psychiatric 
and social services has been operating on Friday and Saturday 
nights and that it would soon be operational seven nights a week. 

It was noted the Provincial Alcohol and Drug Commission is 
not participating in the Emergency Services Implementation Committee, 
and it was agreed that the Social Planning Department should invite 
the Commission to participate. 

Following discussion, it was 

RECOMMENDED 

A. THAT City Council formally recognize the Emergency 
Services Implementation Committee and endorse its 
functions as described in the City Manager's report 
of January 11, 1977, and that progress reports from 
the Committee be made to the Community Services 
Committee of Council on a regular basis. 

B. THAT the Provincial Alcohol & Drug Commission be 
invited to participate in the Emergency Services 
Implementation Committee. 


The meeting adjourned at approximately 3:25 P.M. 


FOR COUNCIL ACTiON SEE PA5E(S)„/.5.2. 


2. 

Official Traffic Commission September 23, 1970 


Clause 1 Continued 


Accordingly he proposed to install overhead, interior-illuminated 
crosswalk signs at this location, under the City Engineer's authority 
and he recommended that no further controls be implemented. 

The Clerk advised the Commission that she had contacted Mr. J. Warnoch , 
President of the Cedar Cottage Ratepayers & Tenants Association, in- 
forming him of the action proposed by the City Engineer and he had 
stated that they would be satisfied with this arrangement and appreciated 
this proposed action. 

RECOMMENDED that the report of the City Engineer dated September 15, 
1970, be adopted. 


2 . Complaint re Speeding on Angus Drive 

In a communication dated August 5, 1970, Mr. M.L. DuMoulin complained 
about the speed of automobiles on Angus Drive, particularly between 
37th and 41st Avenues. 

In a report dated August 21, 1970, the Chief Constable set out the 
accident picture in this area and advised that radar enforcement was 
assigned to the area during the evening hours and that several 
violations were noted. The Chief Constable stated that he did not 
feel the accident picture is out of line with any other comparable 
area in the City but the number of violations reported indicates that 
an enforcement problem exists. He further stated that the radar crews 
will give as much special attention to this area as is possible with 
the limited manpower available. 

RECOMMENDED that special attention by the Police Department be desig- 
nated to the area between 37th and 41st Avenues on Angus Drive as set 
out in the Chief Constable's report dated August 21, 1970. 


3. Use of Residential Properties for 

Parking Vehicles in the Vicinity of 
the Pacific National Exhibition 

In a communication dated July 29, 1970, to City Council and in parti- 
cular to Alderman Rankin, Mrs. M. DeJulius complained about the 
enforcement of parking regulations in the vicinity of the Pacific 
!Jational Exhibition. 

rhe Vancouver City Council on October 21, 1969, adopted a report of 
the Official Traffic Commission dated October 6, 1969, wherein it was 
recommended that 

(a) Until such (parking) facilities are provided regulations 
continue to be enforced as they are now during the two week 
period of the Pacific National Exhibition. 

(b) In other periods of the year, the regulations cf the Zoning 
and Development By-law concerning on site parking be enforced. 

[n a report dated September 15, 1970, the Director of Permits and Licenses 
advised that evening inspections have been made in the area immediately 
vest of the Pacific National Exhibition grounds. Some thirty sites 
were located where cars were being parked in contravention of the Zoning 
md Development By-law. Notices were sent to all of the property owners 
:oncerned and the usual enforcement action took place. A fairly high 
(iegree of cooperation has been received from the property owners in 
:ompliance with the regulations. More recently the Department has been 
Inspecting properties east of the Pacific National Exhibition grounds. 


cont ' d 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


JANUARY 27, 1977 


A meeting of the Standing Committee of Council on Planning 
and Development was held in the No. 2 Committee Room, Third Floor, 
City Hall, on Thursday, January 27, 1977 at approximately 1.35 p.m. 


PRESENT 


Alderman Har court. Chairman 

Alderman Brown 

Alderman Gibson 

Alderman Kennedy 

Alderman Puil (Items 2 and 3) 


CLERK TO THE 
COMMITTEE : 


M.L. Cross 


INFORMATION 

1. Government Assisted Housing ; 1976 Summary 

The Committee considered a report dated January 20, 1977 (on 
file in the City Clerk's Office) which the City Manager submitted 
for the information of the Committee. In the report the Director 
of Planning summarizes Government assisted housing activities in the 
City of Vancouver, providing information on 

(a) Units built by Governments and various non-profit 
housing societies using funding available from the 
National Housing Act "aid to low income groups" 
provisions . 

(b) Units built by private enterprise using Assisted 
Rental Programme provisions of the National Housing 
Act to stimulate construction of new rental accommo- 
dation and units sold through the Assisted Home 
Ownership Programme. 

RESOLVED 

THAT the report of the City Manager dated January 20, 
1977 be received. 


RECOMMENDATION 


2. City-Owned Lands Located West of Hawks Avenue between 
Prior Street and Malkin Avenue 


The Committee considered a report of the City Manager dated 
January 11, 1977 (copy circulated) in which the Director of 
Planning outlined various land use alternatives f or P ortion D of 
the City-owned lands located west of Hawks Avenue between Prior 
Street and Malkin Avenue. 
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Mr. R. Youngberg, Associate Director, Area Planning advised 
that the Property Endowment Fund Board had requested the Planning 
Department to provide a status report on the above City-owned 
properties to the Standing Committee on Planning and Development. 
On March 18, 197 6, the Committee considered the status report 
and recommended that the Director of Planning meet with represen- 
tatives of the Strathcona Property Owners and Tenants Association 
to discuss development of the land indicated as Portion D and 
report back. The Planning Department met with representatives 
of the Strathcona Property Owners and Tenants Association and 
developed four alternative land-use proposals, in order of 
priority suggested by the Strathcona residents. 


Alternative A - designate entire 3.37 acre Portion D 

for park purposes. 

Alternative B - designate westerly 1 acre of Portion D 

for industrial use and the easterly 
2.37 acres for park use. 

Alternative C - designate westerly 1 acre of Portion D 

for industrial use and the easterly 
2.37 acres for park plus a closed 
Hawks Avenue to be added to the park 

with an exchange of the westerly 

1 acre designated park mth 1 acre in 
the South-East corner of the Strathcona 
Park thereby providing all of Portion D 
for park and 1 acre in Strathcona Park 
to be marketed for industrial use. 

Alternative D - designate all of Portion D for low/ 

moderate income , moderate density family 
housing. 


In September 197 6, the Parks Board considered the four 
development options for Portion D and resolved that Council 
designate the entire 3.37 acres for park purposes and place it 
in park reserve for future payment by the Board to the City. 

The Director of Social Planning suggested a further alterna- 
tive - designation of the entire 3.37 acres of Portion D for 
park purposes with no street closure and the sale of up to 
3.37 acres of land in the South-East corner of Strathcona Park for 
industrial use. 

The City Manager recommended : 

1. That no additional acreage south of Prior Street be dedicated 
for park purposes. 

2. That the 3.37 acres of "Portion D" be utilized for industrial 
purposes, unless an agreement can be reached with the Park 
Board for an exchange of lands. 

3. That the Supervisor of Properties and Director of Planning 
report back on discussions with the Park Board and S.P.O.T.A. 
as to the possibility of the 3.37 acres of "Portion D" being 
dedicated as park in exchange for 3.37 acres of the southeast 
corner of Strathcona Park being sold for industrial purposes. 
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That such discussions also explore additional exchanges of 
lands to create more industrial land south of Prior in exchange 
for park sites north of Prior. 

That Hawks Avenue be retained as a City Street although it 
could be closed at one end on a temporary basis if this were 
found desirable." 


Mrs. B. Lee, President of the Strathcona Property Owners 
and Tenants Association distributed copies of a letter to the 
Chairman dated January 26, 1977 (copy circulated) in which the 
Association expressed concern that the recommendations of the 
report pay little attention to Strathcona 's need for park and 
the Association's objection to the land being sold for indus- 
trial use. S.P.O.T.A. requested the Committee to defer con- 
sideration of the Manager's Report until the Association has an 
opportunity to bring the issue and other important concerns to 
the attention of the Council. 

A member of the Committee noted that the South-East corner 
of the Strathcona Park contained a fully developed field hockey 
pitch, well utilised by residents from the whole of Vancouver, 
not just the Strathcona community. It was suggested that as 
there are still a number of unknowns in the area i.e. whether the 
Indian Friendship Centre Society will be proceeding, the 3.37 
acres should be put into park reserve. 

Mr. S. Kripps, Park Board, stated that it would cost a 
minimum of $60,000 to relocate the existing field hockey pitch. 

Mr. W. Curtis, City Engineer, recommended against the closure 
of Hawks Avenue as tuere would be a loss of some convenient 

on-street parking South of Prior Street that would be shifted 
into the Strathcona area. B.C. Hydro and B.C. Telephone have 
utilities on Hawks Avenue for servicing the industrial area to 
the South which would have to be relocated if the street were 
closed. Hawks Avenue will be needed to serve the growing in- 
dustrial area as the closest alternative access routes are five 
blocks away in either direction. 

A resident of the Strathcona area stated that most of the 
trucks enter the industrial area from the West using Prior/Malkin 
and Raymur in the East. Very few of them use Hawks Avenue. 
Ms. J. Lee of S.P.O.T.A. stated that several years ago the 
Association suggested that Malkin Avenue be upgraded, extended 
to the West and East and connected to the Great Northern Cut. 
Mr. Curtis advised that this had been proposed to Council but 
was not approved. 

Mr. R. Spaxman, Director of Planning, stated that the 
problem with looking at issues on a block-by-block basis rather 
than a wider context is that it is difficult to determine which 
issue has priority - in this case, is it the people who live in 
the area, the need for industrial land or the truck access that 
is needed to serve the industrial area. All of the problems 
should be looked at on a broader scale to see how they are inter- 
related. 
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The Committee 
RECOMMENDED 

THAT consideration of the report of the City Manager 
dated January 11, 1977 be deferred until representatives 
of the Strathcona Property Owners and Tenants Association 
appear as a delegation before Council . 


(NOTE FROM CLERK: If Council approves the above recom- 
mendation of the Committee, arrange- 
ments will be made for representatives 
of S.P.O.T.A. to appear as a delegation 
on February 15, 1977.) 


3. Proposed Amendment to the Agreement Dealing with the 
Development of the Salish Subdivision in the Musqueam 
Indian Reserve 


At its meeting on January 20, 1977 the Committee formed a 
Sub-committee composed of Aid. Brown, representatives of the 
Salish Park Residents Association and members of the Musqueam 
Indian Band to make recommendations to the Standing Committee on 
a satisfactory agreement with respect to the recreational 
facilities and park questions, prior to any approval of the 
application to amend the Agreement. 

Present for the discussion were Mr. R. Guerin and Councillors 
of the Musqueam Indian Band and Dr. M. Quick, Dr. W. Morgan and 
Mr. K. Benson of the Salish Park Residents Committee. 

On behalf of the S ub- commit tee , Aid. Brown advised that all 
members of the Sub-committee agreed that the park would be under the 
jurisdiction of the Musqueam Recreation Commission who would develop 
the playing fields. The Park Board would possibly construct 
three tennis courts and a children's playground in the area. The 
following recommendation of the Sub-committee was submitted: 

"The Agreement would be amended on the understanding that: 

1. Free access to and use of the park facility shall 
be available to all residents of Musqueam and 
Salish Subdivisions. 

2. Vancouver citizens shall have access to the park 
facility for mutually organized sports activities. 

3. The facility shall be under the jurisdiction of the 
Musqueam Recreation Commission, expanded to include 
representatives of the residents of Salish Park 

and one representative of the Vancouver Park Board." 

A member of the Committee did not agree with the above recom- 
mendations as they do not state who is to pay for the development 
of the park facility and when it is to be developed. If the 
facility is to be developed over a period of time, the Band will 
come back to Council for funds. Free access to and use of the 
park facilities for the residents of the Musqueam and Salish 
Sub-divisions does not resolve the fact that the park reserve 
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should be available to all citizens of Vancouver. 

Aid. Puil put forward the following amendment: 

"The facility shall be under the jurisdiction of and 
at the expense of the Musqueam Recreation Commission.,.." 

The motion was defeated with Aid. Brown, Gibson, Harcourt 
and Kennedy opposed. 

Aid. Brown stated that the Park Board would be unable to 
allocate development funds to the park facility as it would not 
be a Vancouver public park. 

Dr. Morgan discussed various street improvements 
and further access requirements for the Sub-division. It was 
agreed that the City Engineer would report these matters to 
the Standing Committee on Transportation. 

Aid. Brown advised that the Sub-committee had also agreed 
that an overall planning committee should be formed to make 
recommendations on the overall development plans of the Musqueam 
Indian Band for the entire Musqueam area. 

The Chairman pointed out that Council, on January 11, 1977, 
referred the recommendations of the City Manager contained in 
his report dated January 7, 1977 (on file in the City Clerk's 
Office) with respect to amending the Agreement to the Planning 
and Development Committee for discussion with representatives 
of the Band with particular reference to the nature and 
development of the park. The Committee considered the recommenda- 
tion and 

RECOMMENDED 

A. THAT the agreement between the City and the Musqueam 
Indian Band be changed to allow development of Lot 1 

of Parcel B, Musqueam Indian Reserve No. 2, Plan 143411, 
under the (RM-1) Multiple Dwelling District, except 
that the height of the apartment buildings may be 
permitted to 7 storeys plus underground parking 
facilities, on the understanding that: 

(i) Free access to and use of the park facility shall 
be available to all residents of Musqueam and 
Salish Subdivisions. 

(ii) Vancouver citizens shall have access to the park 
facility for mutually organized sports activities., 

(iii) The facility shall be under the jurisdiction of 
the Musqueam Recreation Commission, expanded to 
include representatives of the residents of 
Salish Park and one representative of the 
Vancouver Park Board. 

B. THAT the form of development is not to be materially 
different than that shown on the drawings submitted, 
which are identified as sheets "SK1-SK13 by Hamilton 
Doyle and Associates, Architects" and dated April 15th, 
1976 (on file in the Planning Department) . 
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C. THAT the scheme of subdivision be to the satisfaction 
of the Director of Planning, who shall be permitted 
to relax the setbacks between buildings and proposed 
lot lines where deemed necessary and the Director of 
Legal Services be authorized to amend the July 4, 
1970 agreement between the City and Crown Federal to 
reflect any such change. 

D. THAT the Director of Legal Services be instructed to 
initiate the required changes in the agreement with 
the Federal Government and the Band including the 
changes in height and those changes resulting from 
tne resubdivision of November, 1973. 

E. THAT a Musqueam Overall Planning Committee, consisting 
of representatives of the Musqueam Indian Band Chief 
and Council, residents of non-Band groups (Salish 
Park and Musqueam Subdivisions) City Council and 
appropriate civic staff, be formed to discuss and 
make recommendations on the overall development plans 
of the Musqueam Indian Band for the entire Musqueam 
area . 

F. THAT the City Engineer be requested to discuss any loc 
traffic matters or requests for further access to the 
Sub-division with the Salish Park Residents Committee 
for report to the Standing Committee on Transportation 


The meeting adjourned at approximately 3.00 p.m. 

FOR COUK'CiL ACTION SEE PAGE(S) L 


REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


JANUARY 27, 1977 


A meeting of the Standing Committee of Council on Community Services 
was held on Thursday, January 27, 197 7, in Committee Room No. 1, 
Third Floor, City Hall, at approximately 1:30 P.M. 

PRESENT ; Alderman Rankin, Chairman 
Alderman Bellamy 
Alderman Ford 
Alderman Gerard 

Alderman Marzari (Clauses 4 to 7) 
COMMITTEE CLERK: H. Dickson 


The Minutes of the Community Services Committee meeting of January 
13, 1977 were adopted. 


INFORMATION 

1 . Requests for Surplus Furniture from Non-Profit Organizations 

The Committee had before it for information a Manager's Report 
dated January 13, 1977 (copy circulated) in which the Director of 
Social Planning reported that during 1976 24 non-profit organiza- 
tions were supplied with surplus used furniture at 10% of the 
appraised value or $10.00 as per a City Council resolution of 
April 4, 1974. 

Total appraised value of the items supplied to the organizations 
in 1976 was $8339.00 for which the organizations paid a price of 
$910.30. 

The Director of Social Planning appeared before the Committee 
on this matter and pointed out that should any of these organiza- 
tions, which have received surplus City-owned furniture, cease to 
operate, the furniture is returned to the City. 

Following discussion, it was 

RESOLVED 

THAT the Manager's Report dated January 13, 1977 
be received. 

INFORMATION AND RECOMMENDATION 

2 . Lodging House By-law Enforcement 

The Committee had before it for consideration a Manager's 
Report dated January 14, 1977 (copy circulated) in which the 
Medical Health Officer gave a progress report on the status of 
three downtown eastside area rooming houses which the owners had 
indicated last year would be closed on January 1, 1977. 

The Director of Environmental Health appeared before the 
Committee on this matter and reported that one of the premises, 
located at 56 East Cordova Street, has been improved by the owners 
considerably and is now in good condition. 

Premises at 6 34 Main Street are continuing to operate on 30- 
day interim permits while repairs are in progress. 
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It was reported there has been some improvement to the premises 
at 630 Alexander Street. 

A representative of a co-owner of 630 Alexander Street appeared 
before the Committee and explained the operators have been expe- 
riencing difficulty in meeting Health Department's standards since 
a janitor resigned his job. The spokesman indicated the owners had 
been unable to find a new janitor. 

During discussion of this report, it was suggested that members 
of the Committee make a tour of rooming houses in the downtown east- 
side area. 

Following discussion, it was 
RESOLVED 

A. THAT the Director of Environmental Health and 
the Health Inspector in the downtown eastside 
area discuss with the co-owner of 630 Alexander 
Street what measures must be taken to ensure the 
premises complies with Health Department's 
standards . 

B. THAT the Director of Environmental Health arrange a 
tour for the Community Services Committee of appro- 
ximately twelve downtown eastside area rooming houses. 

and it was 
RECOMMENDED 

THAT the Manager's Report dated January 14, 1977, 
be received, and that the City Manager be requested 
to submit a further progress report in one month on 
the status of 6 30 Alexander Street and 634 Main 
Street. 


RECOMMENDATION 

3 . Minimum Heat By-law 

The Committee had before it for consideration a Manager's 
Report dated January 14, 1977 (copy circulated) in which the 
Medical Health Officer commented on a letter dated December 10, 
1976 from the Federal Office of Energy Conservation (copy circu- 
lated) which asked the City to consider amending its Minimum 
Heat By-law to read 680F and 630F rather than the existing 70OF 
and 650F. 

The Director of Environmental Health appeared before the 
Committee on this matter and pointed out that even though the 
existing by-law requires a minimum temperature of 70°F during the 
day, many premises only provide 650F, and that any lowering in 
the minimum temperature requirements would likely bring a reduction 
in the actual degree of heat provided. 

The Director of Environmental Health added the present require- 
ments are minimal and stated the Health Department strongly 
recommends the existing Minimum Heat By-law not be lowered. 
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Following discussion, it was 
RECOMMENDED 

THAT the Federal Office of Energy Conservation be advised 
that the City is not prepared to lower its Minimum Heat 
By-law as the City Health Department feels the existing 
temperature requirements are minimal for the health and 
comfort of tenants in rented accommodation. 


4 . Complaint re Tax Buying Agency 

The Committee, at its meeting on January 13, 1977, served 
notice it would accept complaints from the public regarding the 
current practices of income tax buying companies. 

The Committee had before it for consideration a letter dated 
January 18, 1977 from the Downtown Eastside Residents' Association 
(copy circulated) which reported on the experience of a Mr. Lyle 
Torgeson at Basmar Tax Services, 56 East Hastings Street. 

Representatives of the Downtown Eastside Residents' Association 
appeared with Mr. Torgeson before the Committee on this matter. 
The Committee was reminded that the City Council, last year, 
following a recommendation from the Commxinity Services Committee, 
had enacted a by-law which set a limit on the amount of income 
tax return a tax buying company could charge a client who sold 
his income tax return. That limit is 15% of the amount of income 
tax return. 

Mr. Torgeson reiterated to the Committee the story outlined 
in the Downtown Eastside Residents' Association's letter of 
January 18, 1977, pointing out that he had received only $55.00 
of the $100.00 Renters' Resources grant. 

During discussion of this matter, the opinion was expressed 
by the Committee that income tax buying companies are violating 
the intent of the City by-law by obtaining a profit of more than 
15%. 

It was noted that tax buying companies located within the 
boundaries of the City of Vancouver are in fact acting as agents 
or brokers for offices located outside the City boundaries. 

The City License Inspector appeared before the Committee and 
explained that the tax buying companies operating in the City of 
Vancouver are currently being required by the Department of Permits 
and Licenses to obtain two licenses - a broker's license and an 
accounting license, and it was noted by the Committee that the 
present method of operation involves a transaction of a security 
which possibly could be in violation of the Provincial Securities 
Act. 

The Chairman advised that he has requested information from 
the B.C. Securities Commission regarding this method of operation. 

It was agreed the Director of Legal Services would investigate 
the current method of operation under the Securities Act. 

It was the opinion of the Committee that the tax buying com- 
panies, by acting as brokers, are parties to an arrangement to 
circumvent the intent of the City's tax buyers regulation by-law 
and consideration was given to cancelling or suspending the licenses 
of businesses which are acting as agents for tax buying companies. 

Continued on Page 4 . . . 


Report to Council 

Standing Conunittee of Council on Community Services 
January 21, 1977 


Page 4 


Clause No. 4 Continued 

It was suggested during discussion that the City's representatives 
on the Greater Vancouver Regional District could suggest all 
G.V.R.D. member municipalities enact similar by-laws to regulate 
tax buying companies. 

Following discussion, it was 
RECOMMENDED 

A- THAT the Director of Permits & Licenses report to 
the Community Services Committee on the present 
business procedures of the tax buying companies 
located in the City of Vancouver. 

B. THAT City Council request the Provincial 
Government to make, by legislation or regulation, 
the Renters' Resources Grant non-transferable. 

C. THAT the operator of Basmar Tax Services, 56 
East Hastings Street, be requested to appear 
before Vancouver City Council to show cause 

why his business licenses should not be suspended. 


5 . Cordova Lodge 

The Committee, at its meeting on January 20, 1977, requested 
a report be prepared on the staffing and accommodation level at 
Cordova Lodge . 

The Committee had before it for information a report dated 
January 25, 1977 (copy circulated) from the City Manager which 
outlined the current status of filling the 19 positions authorized 
by Council for Cordova Lodge. The report also provided a status 
report on tenancy at Cordova Lodge. 

There was a wide-ranging discussion on this matter involving 
representatives of the Properties Office, the Personnel Department 
and Cordova Lodge staff. 

It was noted during discussion that the number of tenants 
housed in Cordova Lodge cannot be increased to its maximum of 70 
persons until the full staff complement of 19 persons is on duty. 

At present there are 5 supervisors and 5 adult care workers 
on duty, and it was indicated the full staff complement of 19 
persons should be appointed by the end of February. 

It was estimated it would be another two months until the total 
of 70 persons could be housed in the facility. 

Following discussion, it was 

RECOMMENDED 

A. THAT the Manager's Report dated January 25, 1977, 
be received. 

B. THAT the City Manager report to the Community 
Services Committee at the end of February 1977 
on the staffing of Cordova Lodge and at the end 
of April on the tenancy at Cordova Lodge. 


Continued on Page 5 
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Official Traffic Commission September 23, 1970 

Clause 3 Continued 

Dr. Bryson advised that this enforcement programme is a slow and 
continuing one and it is quite possible that some premises such as 
referred to by Mrs. DeJulius may not be identified as offending until 
later in the programme. He stated where the addresses of the offending 
premises are reported to the Department, prompt follow-up action takes 
place . 

Superintendent Oliver advised that during the Exhibition this year, 
there were no serious traffic problems and they feel that traffic is 
now moving a little better. 

Mr. Boyes advised that the parking survey between the Pacific National 
Exhibition and the City should be ready about the end of October. 

RECOMMENDED that the report of the Director of Permits & Licenses be 
received for information and that a copy be forwarded to Mrs. DeJulius. 


4. 3300 Block Austrey Avenue 

The Commission has considered various requests of Mr. Blancard at 
several meetings of the Commission during 1970, with respect to the 
3300 Block Austrey Avenue, and Mr. Blancard has been kept informed of 
the action taken by the Commission. However, on August 10, 1970, Mr. 
Blancard again wrote complaining about parking and the fact that the 
Commission did not take action to move the fire hydrant. He also 
commented on the fact that nothing had been done with respect to the 
access through to Joyce Road. 

The Commission noted a communication addressed to Mr. Blancard under 
dated of September 15, 1970, from Mr. Boyes wherein he replied to Mr. 
Blancard 's letter of August 10, 1970. In this communication Mr. Boyes 
advised that parking densities were re-surveyed during Bingo games on 
the evenings of May 25th, June 22nd, August 3rd, and August 31, 19 70, 
and it was found, that although the attendance at Bingo games remains 
the same, parking densities in the 3300 Block Austrey Avenue have de- 
creased to around 50% of available space. He further advised Mr. 
Blancard that based on these observations the Department does not feel 
that a resident parking zone can be justified, however, they will keep 
the situation under review, and if the parking densities increase, 
resident parking zones will be installed. The Clerk advised that the 
Planning Department had written to the Architects with respect to the 
request for improved pedestrian access through to Joyce Road but that 
they had not had a reply. 

Alderman Rankin brought to the attention of the Commission that one of 
the complaints is the parking of cars in the lanes in the area. After 
due consideration it was 

RECOMMENDED that the letter dated September 15, 19 70, from Mr. Boyes 
to Mr. Blancard be approved and that the Police Department be requested 
to give special attention to the lane parking. 


5. Traffic Control Signals 
and Modifications 


The City Engineer under date of September 14, 1970, reported as follows 
with respect to traffic control signals and modifications: 

"Further to a report submitted on June 2nd, 1970, proposing traffic 
control signal locations, which was adopted by Council on July 9th, 
1970, recent studies indicate traffic control signals and modi- 
fications are now warranted for the following locations: 
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6 . Outstanding Matters for Community Services Committee 

The Committee, at its meeting on January 20, 1977, had completed 
a review of the first four pages of the outstanding matters which 
will be coming to the Committee. 

The Committee continued its review of outstanding matters this 
date with brief discussion on the items listed in the attached 
list of matters which were previously outstanding to last year's 
Standing Committee on Housing. 

The following were noted: 

a) Discussion with Minister of Housing regarding 
rental assistance for handicapped 

The Committee requested additional details on the back- 
ground of this matter. 

b) Building owners organizations invited to discuss 
construction costs of compliance with City by-laws 

The Clerk advised that the organizations would be appearing 
as delegations before Council. 

c) Report on equipment and staff requirements 
re Noise By-law enforcement 

The Committee was advised by the City Manager a report on 
this matter will be presented Council in the very near future. 

d) Equitable sharing of the 12% allowable rent 
increases for renovations 


The Committee requested further details on this matter. 


e) Housing registry and relocation services funding 
(Red Door and Y.W.C.A.) 


It was noted the Director of Social Planning is working on 
a report on this matter. It was suggested by the Director of 
Social Planning that the Committee should request the Deputy 
Ministers of Housing and Human Resources to meet with the Com- 
mittee to discuss financing of these housing registry and 
relocation agencies, and it was agreed that the Chairman would 
sign letters inviting them to meet with the Committee. 


RECOMMENDATION 

7 . Community Hearings by the Legal Services Commission 

The Committee had before it for consideration a letter from 
Mr. Ian Waddell, Counsel to the Provincial Legal Services Com- 
mission , (copy circulated) which asked that the City consider 
presenting a brief to the Legal Services Commission's downtown 
hearing scheduled for April 4, 1977. 

Mr. Waddell appeared before the Committee on this matter and 
advised that the Commission would be interested in hearing the 
opinion of the City of Vancouver regarding the provision of legal 
services to the general public. 
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During discussion, it was suggested that the Police and other 
City Departments be invited to attend a future meeting of the 
Committee to determine what the City might include in a brief to 
the Legal Services Commission. 

Following discussion, it was 
RECOMMENDED 

THAT the City of Vancouver present a brief to the 
April 4, 1977 hearing of the Legal Services Commis- 
sion, and that the Police and other City Departments 
be invited to appear before the Commianity Services 
Committee to consider the contents of the brief. 


The meeting adjourned at approximately 3:30 P.M. 

FOR COUNCIL ACTION SEE PAGE(S) .Z5.i:/2/ 
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STANDING COMMITTEE OF COUNCIL 
ON 

TRANSPORTATION 


V 


January 27, 1977 


A meeting of the Standing Committee of Council on Transportation 
was held on Thursday, January 27, 1977, at 3:40 p.m. in the No. 1 
Committee Room, third floor. City Hall. 


The Minutes of the meeting of January 12, 1977, were adopted. 
RECOMMENDATION : 

1 . Vehicles for Hire Board Discontinuation 

The Chairman made reference to a resolution of City Council at 
its January 25, 1977, meeting approving the discontinuation of the 
Vehicles for Hire Board and directing that all matters previously 
dealt with by the Board be referred to the Standing Committee on 
Transportation. Alderman Rankin had served as Chairman of the Vehicles 
for Hire Board for many years and was familiar with the specialised 
nature of its activities and therefore Alderman Kennedy suggested it 
would be appropriate for Alderman Rankin to head a sub-committee with 
selected officials to deal with activities formerly dealt with by the 
Vehicles for Hire Board and report to the Standing Committee. Alderman 
Rankin indicated he would be prepared to accept the appointment. 

It was 

RECOMMENDED, 

THAT a sub-committee comprised of Alderman Rankin as 
chairman and appropriate officials to be selected in 
consultation with the City Manager, be appointed to 
deal with activities formerly assumed by the Vehicles 
for Hire Board. 


2 . Aerobus Transportation System 

The Committee had for consideration a Manager's Report dated 
January 17, 1977, (circulated) in which the City Engineer reported on 
a preliminary assessment of the Aerobus transit system presented to 
the Committee at its meeting on January 12, 19 77, by Mr. F. Bernard. 

The report discussed the system, outlined the advantages and 
disadvantages and concluded the system, as presently designed, was 
probably inadequate for the purposes visualized by the City and 
Regional District. If the difficulties noted could be overcome by 
redesign, the utility of the system could be considerably improved. 
However, the inflexibility of not being able to vary the number of 
cars seemed a very difficult engineering problem. B.C. Hydro and the 
Engineering Department were evaluating the system and further design 
information was expected from the proposers. 

The Engineer advised other cities in the United States were being 
contacted for their evaluation of the system and their conclusions on 
the problems noted. When more information was available, there would 
be a further report to the Committee. 

In response to questions, the City Engineer felt the system would 
be particularly suited to crossing bodies of water and also traversing 
overhead on bridges such as the Lions Gate and the Arthur Laing, 
however, a great deal of research still had to be carried out before 
the system could be established in an urban setting. 


PRESENT: 


Alderman W. 
Alderman D. 
Alderman M. 
Alderman M. 
Alderman H. 


Kennedy , Chairman 

Bellamy 

Ford 

Harcourt 
Rankin 


CLERK TO THE 
COMMITTEE: 


J. Thomas 
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Aesthetic values, wind factors and speed maximums were discussed 
and some members of the Committee felt the Aerobus, while presenting 
an innovative, inexpensive method of transportation still remained 
largely unproven and the City should place greater emphasis on other 
priorities, such as the development of a light rapid transit system 
for Greater Vancouver. The Chairman pointed out B.C. Hydro was sharing 
the results of its technical studies with the City and the Provincial 
Minister of Transport was interested in the application of the Aerobus 
system. He urged the Committee keep an open mind on the matter. 

It was 

RECOMMENDED, 

A. THAT the City Engineer be instructed to continue 
discussions with B.C. Hydro and report back to the 
Committee when the B.C. Hydro evaluation of the 
Aerobus system has been completed. 

B. THAT the Manager's Report dated January 17, 1977, 
be received for information. 


3 . City Engineer's Report 

The Committee considered an oral report submitted by the City 
Engineer commenting on the following issues scheduled for report to 
the Committee during 1977: 

Stanley Tark Causeway 

Bus Shelter Program 

North and South Kent Avenue 

Access Ramps - Arthur Laing Bridge 

Great Northern Cut - Truck Route 

Robson Street Study 

Waterfront Access 

Ring Road Concept 

Boundary Road 

The City Engineer also advised a number of issues formerly dealt with 
by the now defunct Official Traffic Commission, including parking 
reports on Robson Street, Chinatown, and Gastown, were also in 
preparation stages for presentation to the Committee. 

Present during discussion on the bus shelter program were 
representatives of the following companies: Seaboard Advertising, 
Transad Ltd., City Bench Co., Goodwill Advertising Ltd., Bustop Adver- 
tising. In response to a question from the Seaboard representative , 
the City Engineer advised a detailed report being prepared for Council' 
consideration in mid-February would deal with a number of proposals 
from various individuals and companies which differed in many respects 
in regard to the number of bus shelters proposed, type and extent of 
advertising possible, revenue sharing with the City and costs to be 
incurred by the City. 

It was 

RECOMMENDED, 

THAT the oral report of the City Engineer be 
received for information. 


Cont'd 


0200 


standing Committee of Council 
on Transportation 

January 27, 1977 3 


4 . Park Drive - Granville to Oak 

The Committee had for consideration a Manager's Report dated 
January 19, 1977, (circulated) in which the City Engineer reported on 
a request that the City undertake the paving and curbing of Park Drive, 
contained in a brief to Council dated November 2, 1976, from 
Mr. K.W. Ridley, a resident of Park Drive. 

The City Engineer reported Park Drive had been designated and 
operated as an arterial street for many years and was currently 
carrying daily traffic volumes of 8,900 vehicles. Improvements had 
been included in previous Five-Year Plans but Park Drive's priority 
had continually fallen below available funding. The road improvements 
had been again included in the recently approved Five-Year Plan but 
tentative scheduling suggested the project would not be put forward 
until 1981. The City Engineer therefore recommended the best option 
for early implementation of the paving and curbing of Park Drive would 
be by local improvement petition procedure initiated by the residents. 

The City Engineer's recommendation was refuted by Mr. Ridley 
who addressed the Committee and contended improvements to arterial 
streets were the responsibility of the City, not the local residents. 
To require local improvement petition procedure was an injustice to 
residents who already had to cope with the high level of noise and 
pollution from an arterial street in a residential neighbourhood. 

Members of the Committee referred to a large amount of 
correspondence received from residents over a period of several years 
and it was the consensus that the improvements be initiated by the 
City as soon as possible. 

It was 

RECOMMENDED, 

THAT the City initiate the paving and curbing of 
Park Drive as a priority project. 


5. Proposed Cul-de-sac on 72nd Avenue 
East of Granville Street 


In a Manager's Report dated January 13, 1977, (circulated) the 
City Engineer commented on traffic conditions at the intersection of 
Granville Street and 72nd Avenue and recommended in order to reduce 
the accident potential at the intersection a cul-de-sac be constructed 
on 72nd Avenue immediately east of Granville Street at a cost of 
$7,500. 

Traffic studies conducted in the area earlier this year in 
response to a request for a pedestrian crossing revealed traffic 
speeds off the ramp of the Arthur Laing Bridge approaching the 72nd 
intersection from the south averaged 35-37 m.p.h. Adding to the 
traffic hazard were substandard sight distances in the area and an 
office building on the south-east corner of 72nd Avenue. 

RECOMMENDED, 

THAT a cul-de-sac be constructed on 72nd Avenue 
immediately east of Granville Street and funds for 
the work be appropriated from Street Capital Account 
148/7929. 


The meeting adjourned at approximately 4:40 p.m. 

FOR COUNCIL ACTION SE£ PAGE(S)...j.2i 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


January 27, 1977 


A meeting of the Standing Committee of Council on Finance 
and Administration was held in the No. 3 Committee Room, third 
floor. City Hall on Thursday, January 27, 1977 at approximately 
3:30 p.m. 

PRESENT: Mayor Volrich, Chairman 

Alderman Brown 
Alderman Gerard 
Alderman Gibson 
Alderman Marzari 
Alderman Puil 

COMMITTEE CLERK: G. Harden 


RECOMMENDATION 


1. Community Music School of Greater Vancouver - 
Request for Increased Civic Grant 


The Community Music School requested that this matter be 
deferred for two weeks, and it was 

RECOMMENDED 

THAT this matter be deferred for two weeks. 


2. Sculpture Society of British Columbia - 

Commissioning of a Major Piece of Sculpture 

The Committee considered a letter dated January 10, 197 7 
from the Sculpture Society of B.C. requesting that the City 
allocate a sum of money for the purpose of commissioning a major 
piece of sculpture to be located in a park, town square, etc. 
The Society distributed copies of a catalogue displaying works 
for sale. 

It was requested that the material be left with members of 
the Committee for review and be placed on the agenda again if a 
member of the Committee so requested. 

Following further discussion it was 

RECOMMENDED 

THAT the letter from the Sculpture Society of B.C. be 
received . 


3 . Ice Skating Instruction at Britannia 

The Committee considered a Manager's report dated January 17, 
1977 (copy circulated) wherein the Director of Finance and Director 
of Social Planning reported on the ice skating program at Britannia. 
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It was noted that in 1976 Council approved $5,120 for the 
Learn to Skate program at Britannia and continuation subject to 
review by the Director of Finance and Director of Social Planning 
for report back to Council. 

Representatives of the Britannia Community Services Centre 
reported that the program has been very successful and they wish 
to continue it as a regular feature. In the past it was on a 
grant basis but the Britannia Board of Management and the Park 
Board request that the program be incorporated into the regular 
operating budget of the Ice Rink Division. The program has been 
highly productive to the residents of the community. It has 
given skills, introduced residents to public skating, and 
contributed to the public skating program offered and revenues 
derived . 

It was felt the program could be considered in the regular 
budget process and, following further discussion it was 

RECOMMENDED 

THAT the report be received and the program be dealt 
with in the ordinary budget process. 


4 . Review of Park Board N.N.R. Budget 

The Committee considered a Manager's report dated January 13, 
1977 (copy circulated) wherein the Superintendent of Parks reported 
on the Review of the Park Board N.N.R. Budget. 

It was noted that during the 1976 budget review considerable 
discussion took place regarding the Park Board's estimates for 
New and Non-Annual-Recurring items (N.N.R.), particularly noting 
that a considerable number of projects submitted should be more 
appropriately placed in the Basic Budget estimates. Coxincil, as 
a result, passed the following motion at its meeting of April 13, 
1976: 

"That the establishment of a suitable Maintenance Budget 
with the intent to include N.N.R. 's within that Budget 
be referred to the City Manager in consultation with the 
Director of Finance and the Superintendent of Parks to 
report to Council." 

The review was completed by City and Park Board staff after 
analysing the Park Board's approved N.N.R. budgets for the last 
three years and is outlined in the Manager ""s report. 

The Superintendent of Parks reported as follows concerning 
Income Operations : 

" The foregoing review does not include Income Operations. 
Council on April 6, 1976, resolved that: 

'Capital improvements formerly funded from profits of 
Income Operations to be considered as New and Non-Annual- 
Recurring items to be proceeded with upon the passing of 
the annual budget. The budgeted total of such projects 
shall be determined by the profit figures of the immediately 
preceding year after meeting the budgeted revenue require- 
ment in that preceding year . . . ' 

The Park Board will continue to submit budget estimates for 
Income Operations in accordance with the foregoing resolution. " 

The Committee discussed the review of the Park Board N.N.R. 
Budget and it was 
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RECOMMENDED 

THAT the Park Board 1977 budget structure be approved as 
outlined in the Manager's report to allow the main- 
tenance items as stated to be included in the basic 
budget with a resulting increase for 1977 of $276,685 
in the basic maintenance and operating budget and a 
like reduction in 1977 N.N.R. requests. 

THAT the Park Board be allowed to commence these 
maintenance works prior to approval of the 197 7 budget. 

THAT the funding of N.N.R. items for Income Operations 
remain unchanged per Council's resolution of April 6, 1976. 

THAT the Park Board discuss with the Finance Committee 
capital expenditures funded from Income Operations at 
a future meeting. 


5. Vancouver Symphony Society - Grant Request - 
Orpheum Theatre Opening 


The Committee considered a brief dated January 24, 1977 from 
the Vancouver Symphony Society wherein they propose a cost-sharing 
arrangement for publicity and promotion expenses in connection 
with the opening of the Orpheum Theatre as follovs: 

$ 5,000 
$ 7,000 
$12,000 
$12,000 
$24,000 


*This amount does not include the cost of 
purchasing programmes for the City's civic opening. 

Representatives of the Vancouver Symphony Society reported 
that they had received a $5,000 matching grant from the Province 
based on a report in the newspaper that the City Council had 
approved a $5,000 grant for the opening of the Orpheup Theatre. 
However, the $5,000 was for the Civic portion of the theatre 
opening and not a grant to the Vancouver Symphony Society. 

It was noted that the City will pay the Vancouver Symphony 
Society $2,500 towards printing the program and photography. It 
was felt that this amount could be increased to $5,000 so that 
the grant from the Provincial Government would not be jeopardized. 

Following further discussion it was 
RECOMMENDED 

THAT the City approve a grant of $2,500 to the Vancouver 
Symphony Society in addition to the $2,500 allocated to 
the Theatre Manager to purchase programs and photography 
from the Vancouver Symphony Society in connection with the 
opening of the Orpheum Theatre. 

(Alderman Puil opposed) . 

6. Federal Employment Programs - Canada Works and 
Young Canada Works, Summer 1977 

On January 25, 1977 City Council considered a Manager's report 
dated January 21, 1977 on Federal Employment Programs - Canada 
Works and Young Canada Works, Siammer 1977, and passed the following 
motion: 



A. 


B, 


Province of British Columbia 

Private Sponsorship 

Total 

* City of Vancouver 
Total 
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"THAT the City participate in Phase I of Canada Works and 
Young Canada Works programs; 

FURTHER THAT the Standing Committee on Finance and Administra- 
tion be authorized to review proposals from departments and Boards 
and to approve submission of applications to Canada Manpower up to 
a maximum of $200,000." 

The Committee considered 15 projects in the Young Canada 
Works and 31 projects in Canada Works plus a payroll clerk for 
the programs of which the City's share totalled $200,000. 

The Director of Social Planning requested the Committee to 
consider renovation of the Carnegie Building under the Canada Works 
Program, the City's share of $47,350 to come from Supplementary 
Capital funds already approved by Council for renovation of the 
Carnegie Building. 


The Health Department withdrew their creativity project in 
the amount of $44,191 from the Canada Works program. 

The Committee established priorities for each project as 
follows : 


YOUNG CANADA WORKS ; 
Priority No. 1 
Department 

City Clerk ' s-Archives 

Permits & Licenses 

Library 

Park Board 


Engineering 


Project 

Pacific Press & Library 

Visual Heritage Restoration 

License Survey Task Force 

Library Up Date 

Park Planning Research 

Recreation Education "RECEN" 

Communipac tion 

Discovery '77 

Drama Workshop Mobile 

Sports for the Handicapped 

Out Trip '77 

Prep. Records System 

Conversion 
Historic Map/Record Review 
Landscaping City Yard 


City Share 

$ 2,450 
3,008 
1,965 
1,081 
NIL 
NIL 
2,870 
1,450 

928 
1,460 

250 
5,548 

5,185 
2,619 
$28,814 


Priority No. 3 

Department 

Planning 


Project 

Survey & Research 


City Share 
$ 6,720 


CANADA WORKS: 


Priority No. 1 

Department 

Planning 

Health 

Library 


Project 


City Share 
$ 15,678 


Vancouver Housing Needs 
Study 

Project "Assist" 10,171 
Management Information System 6,240 
Our Library Today 2,216 
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Project 

city onare 

Park Board 

Playing Field Improvements 

- $125,962 


City Wide (Reduced) 



Facility Data Bank 

NIL 


Sunset Beach/English Bay 

NIL 


Stanley Park Seawall 

NIL 


Touch 

NIL 

Engineering 

Watermain Cleaning 

S,719 


$168,986 

Payroll Clerk 


2,200 


$171,186 

Priority No. 2 




"P T" "1 o "f" 

C 1 1-v Pi Tf^ 

Pi A nn i ncr 

VancoiivpT Riii 1 d i ncr Outline 

$ 14,703 

Park Board 

Jericho 

89,214 


Langara Golf Course 

51,382 

Engineering 

Street Inventory/Soil 

7,343 


Resistivity 



Sewers Root Proofing 

85,444 



$248,086 

Vri mr i l-v No ? 



rL o J ecu 

City Snare 

P ;^ T"W Ro;^ T"r^ 

■txayxng rxexQ ±mprovemenus 



xuy wj.ae visaxancej 

V J J , J Zo 


New Brighton Park 

105,989 


Wall Street Park 

39,246 


Templeton Park 

55,014 


Falaise Park 

55,014 


Kingcrest Park 

53,742 


General Brock Park 

39,246 


Stanley Park/Lost Lagoon 

91,402 


Stanley Park/Forest 

83,494 


Vanier/Hadden/Kitsilano 

108,764 


Van Dusen 

72,697 


Marine Drive Foreshore 

78,649 


Musqueam Park 

49,373 


Champlain Heights 

110,039 


McCleery 

75,749 


Handbook - Leisure Time 

NIL 


$1,051,744 

Following further discussion it was 


RECOMMENDED 

A. THAT all projects listed under Priority No. 1 be sub- 
mitted to the Federal Government for funding under 
Canada Works and Young Canada Works Program for 1977, 
and all projects listed under Priority No. 2 be sub- 
mitted for substitution purposes only for projects 
listed under Priority No. 1 that do not receive Federal 
approval . 

B. THAT the City Manager be authorized to establish priority 
among projects submitted if requested during the 
Federal review process. 

C. THAT the Assistant City Engineer, Departmental Services 
and Sewers, be authorized to sign applications and con- 
tracts on behalf of the City and to make minor adjust- 
ments to projects, including amending one or more 
applications to incorporate the Payroll Clerk. 
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lause 5 Continued 


PROPOSED NEW SIGNALS 


September 23, 1970 


A. 


Boundary Road and 49th Avenue 
and Imperial Street Connector 

49th Avenue was recently extended eastward from Tyne Street 
to Boundary Road, where it connects with Imperial Street in 
Burnaby . Observations carried out by Burnaby Engineering 
Department and our Engineering Department, since the extension 
of 49th Avenue in June, 1970, indicate the need for signal 
control. Burnaby Engineering Department has informed us that 
their Council has approved a recommendation that they pay 50% 
toward the installation and maintenance of this project, under 
the usual cost-sharing arrangement. 


Total Estimated Cost $5,500 
Less 50% (Burnaby Share) $2,750 
Estimated Cost to City of Vancouver 


$2,750 


B . Pedestrian Signals 

A review of pedestrian needs throughout the City indicates 
that pedestrian signals should now be installed at the 
intersections of Davie and Bute Streets and 4th Avenue and 
Vine Street. 

The estimated cost of these installations is: 


Davie and Bute Streets 
4th Avenue & Vine Street 


$10,000 
$ 4,500 


$14,500 


Pedestrian Refinement 

Further refinements are now proposed to control pedestrians 
by the installation of pedestrian heads at the following 
signalized intersections. The current study on the transit 
system in the Downtown area indicates that this additional 
pedestrian control will be helpful in reducing delays to 
buses . 


Bute and Robson Streets 
Cambie and Hastings Streets 
Granville and Georgia Streets 
Granville and Pender Streets 
Granville and Smiths Streets 
Hornby and Pender Streets 
Seymour and Smithe Streets 
Thurlow and Pender Streets 


Estimated Cost $2,200 

$1,850 
$2,000 
$1,700 
$2,400 
$1,750 
$1,700 

$2,000 $15,600 
TOTAL $32, 85 


Accordingly, it is RECOMMENDED that the above program be approved 
and the sum of $32,850 be allocated from the Traffic Control 
Reserve for this work." 
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D. THAT the Carnegie Building be approved for submission 
under the Canada VJorks Program, the source for the 
City's share of funding in the amount of $47,350 be 
the Supplementary Capital Budget approved by Council 
for renovation of the Carnegie Building. 

; NOTE: Detailed information on the above projects are on file 

! in the City Clerk's Office. 

I 

! 
i 


7 . Satellite School Recreation Program 

The Committee considered a Manager's report dated 
November 22, 197 6 (copy circulated) wherein the Superintendent 
of Parks reported on a Satellite School Recreation Program in 
the Hastings East area of Vancouver. The Superintendent of 
Parks requested that the Park Board be allowed to re-allocate 
funds from their 197 7 playground budget to allow the program to 
continue into 1977. 

The Director of Finance questioned the Park Board's request 
for re-allocation of funds prior to approval of the 1977 budget. 

The Committee felt the Park Board should be allowed to 
re-allocate their funds but should have requested advance approval 
of funds from the 1977 playground budget. 

Following discussion it was 
RECOMMENDED 

A. THAT the Hastings Satellite Recreation Programs be 
approved and the Park Board be allowed to re-allocate 
$7,140 from their 1977 playground budget to finance 
the progams at no increased cost to the City. 

B. THAT re-allocation approval be given in advance to 
ensure continuation of the program uninterrupted into 
1977 . 


8 . Champlain Heights - Marketing Policy 

The Committee considered a Manager's report dated 
January 18, 1977 (copy circulated) wherein the Project Manager 
reported on marketing policy for land in Areas E and F, Champlain 
Heights . 

The Committee also considered a letter dated January 27, 197 7 
from the Champlain Heights Planning Advisory Committee requesting 
that consideration of the Manager's report be postponed to give 
them an opportunity to review the report and extend comment on the 
the subject. 

The Mayor stated that a report reference should be presented 
on the whole matter so that new Members of Council are fully in- 
formed on the development of Champlain Heights. 

Following further discussion it was 

RECOMMENDED 

THAT the Manager's report be referred to the next meeting 
of Council at which time a delegation from the Champlain 
Heights Planning Advisory Committee be heard. 


The meeting adjourned at approximately 5:30 p.m. 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 



January 27, 1977 


A meeting of the Standing Committee of Council on Planning 
and Development was held in Rooms L2 and L3 (Library) Britannia 
Community Services Centre, 1661 Napier St., Vancouver, B.C., on 
Thursday, January 27, 1977 at approximately 7.40 p.m. 


PRESENT : Alderman Harcourt, Chairman 

Alderman Brown 
Alderman Puil 


ABSENT : Alderman Gibson 

Alderman Kennedy 

ALSO PRESENT ; Alderman Bellamy 
Alderman Ford 
Alderman Gerard 

COMMITTEE CLERK ; M.L. Cross 

RECOMMENDATION 


1. Grandview Woodland Area Planning - Interim Control 
of Development in Apartment Areas 

The Coramittee considered a report of the City Manager dated 
January 19, 1977 (copy circulated) in which the Director of 
Planning recommends a rezoning of the RM-3 and RM-3A apartment 
districts in Grandview-Woodland to provide an interim development 
control in those areas to ensure the retention and/or development 
of family housing. 

Mr. B. Buholzer, Grandview-Woodland Area Planner, advised 
that the Citizens Planning Committee, in co-operation with the 
Planning Department, have prepared a draft policy plan for the 
neighbourhood. The policy plan will be presented for comment at 
public meetings in February with a final plan to be presented to 
Committee at the end of March. Zoning amendments to implement 
the policy plan would be anticipated in September 1977. 

One of the concerns of the neighbourhood is the erosion of 
the family nature of Grandview-Woodland as houses are replaced 
with condominium apartment buildings containing small suites not 
suited for families. The Central Mortgage and Housing Corporation 
Assisted Rental Programme will continue the interest for construct- 
ing apartment buildings; but Assisted Rental Programme develop- 
ments will contain primarily small suites with a density not 
suited for families with children. 

At its meeting on November 29, 1976, the Citizens Planning 
Committee resolved "that the RM-3 and RM-3A areas in Grandview- 
Woodland be temporarily down-zoned to RT-2 until the Planning 
Committee has finalized the Area Plan." 

The properties which are developed with custom-designed 
apartments conforming to existing RM-3 and RM-3A regulations would 
be excluded from the rezoning. 


Cont • d 
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Mr, Buholzer indicated that in the three apartment zones; 
1/2 of the properties in the Wall Street area would be rezoned; 
2/3 in the Woodland Park area and 3/4 in the Britannia Slopes 
area. The West Grandview Property Owners have requested that 
the RM-3 zoning west of Commercial Drive not be rezoned. This 
request would affect the Britannia Slopes area and a portion of 
the Woodland Park area, (See Appendix 1 - circulated) . 

Mr, M, Meyer, Chairman of the Grandview-Woodland Planning 
Committee stated the Committee is not only interested in segments 
of each individual area, but the Grandview-Woodland area as a whole. 
The Committee is concerned that if the current apartment trend 
continues there will be no families in an area where facilities, 
such as the Britannia Community Services Centre, were built 
for family activities. 

The Chairman called on the following registered speakers: 

Mr, R, Rizzardo presented a brief on behalf of the Grandview- 
Woodland Citizens Advisory Committee (on file in the City Clerk's 
office) outlining the Committee's concerns and opposition to 
the uncontrolled development of apartments and recommending an 
interim downzoning to RT-2 to halt the issuing of development 
permits for apartments , 

Mr, G, Weyman, member of the Consultative Committee, MacDonald 
Elementary School, supported the downzoning to RT-2, He stated 
that so far this school term the school population has dropped by 
53 students, 

Mr, G, Legebokoff, stated that the Grandview Community Resources 
Board, strongly supports the Citizens Planning Committee's 
proposal to downzone, 

Ms, Iris Dow, speaking on behalf of Single Women's Housing and Con- 
cerned Citizens groups, supported the proposal, 

Ms, M, Colman presented a brief on behalf of the Grandview- 
Woodland Area Council (on file in the City Clerk's office) which 
feels that downzoning to RT-2 would not provide the amount of low 
rental family accommodation needed. The Area Council suggested 
that a moratorium be placed on issuing permits for cons- 

truction of condominiums, thus not affecting any proposed 
family units under consideration, 

Mr, D, Laalo presented a brief on behalf of the Grandview Tenants 
Association (on file in the City Clerk's office) supporting the 
downzoning to prevent further demolition of existing housing in 
the RM-3 and RM-3 A areas, 

Mr, F, Lowther presented a brief on behalf of the CO.P.E, 
Grandview Committee (on file in the City Clerk's office) supporting 
the recommendations of the Planning Committee to temporarily 
rezone the RM-3 and RM-3A areas until a plan is developed for 
Grandview , 

Mrs, G, Chong, West Grandview Property Owners Association, referred 
to the brief previously forwarded to members of Council (Appendix 
II of the City Manager's report dated January 19, 1977 - circulated) 
and reiterated the statement that there should be no temporary 
downzoning or freezing of properties without a plebiscite being 
presented to the residents of the West Grandview area. She stated 
that the Association was told at Council on January 13, 1976 that 
there would be no rezoning without a plebiscite, 

Cont ' d. . . . 
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The Chairman stated that they were probably told a Public 
Hearing would have to be held to consider any rezoning applica- 
tion to RT-2 before any decision is made. 

The Chairman asked if any other persons wished to speak. 

Mr. H. Carter, West Grandview Property Owners Association 
felt the Planning Department wanted to shift the apartment area 
to Nanaimo Street. 

Mr. J. Alvero of the same Association stated the property 
owners stand to lose money due to downzoning. 

Mr. A. Kurd, property owner and landlord, stated that as 
long as you have fighting between tenants and property owners, 
developers will come into the RM-3 areas, demolish houses and 
construct apartments. Most property owners in Grandview-Woodland 
just want assurances they will be able to retain their property. 

Mr. W. Day, resident property owner in the West Grandview 
area stated that he is not opposed to the rezoning. 

Several tenants of the area spoke in support of the temporary 
rezoning to RT-2 to protect the existing housing until a plan is 
produced . 

After discussion the Committee 

RECOMMENDED 

THAT the Director of Planning be instructed to apply to 
rezone the areas of Grandview-Woodland presently zoned 
RM-3 and RM-3A, excluding presently conforming custom- 
designed apartments, to RT-2 as an interim measure, and 
the application be referred direct to Public Hearing 
after a report is received thereon from the Vancouver 
City Planning Commission. 


The meeting adjourned at approximately 9.2 p.m. 

FOR COUNCIL AGION SEE PAGE(S) 
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REPORT TO COUNCIL 

SPECIAL COMMITTEE OF COUNCIL RE 
EQUAL EMPLOYMENT OPPORTUNITY 


FEBRUARY 4, 1977 


On July 22, 1975, Vancouver City Council unanimously passed a 
motion striking a special committee to design and oversee an 
Equal Employment Opportunity Program for the City of Vancouver. 

A Committee was appointed by Mayor Art Phillips with represen- 
tatives from Council, civic management, city unions, community 
groups, and the Hiiman Rights Branch, and it began its work in 
September of 1975. 

Definition of Tasks 

The Committee first considered what its tasks and responsibilities 
were in designing and overseeing an Equal Employment Opportunity 
Program and agreed upon the following steps: 

1. Design and supervise the research necessary to provide a 
comprehensive analysis of the present composition of the 
City work force. 

2. Identify areas, job categories and job levels where women, 
racial minorities and the physically handicapped are not 
properly represented, and make specific plans for over- 
coming under-utilization of these groups in the identified 
areas . 

3. Survey employment procedures and practices to ensure that 
they do not have discriminatory effect. 

4. Re-evaluate job descriptions and hiring criteria to ensure 
that they reflect actual job needs and do not have dis- 
criminatory effect. 

5. Identify and implement training programs and other programs 
that will assist women, racial minorities, and the physically 
handicapped for areas of work in which they are presently 
under-utilized. 

6. Write and disseminate policy guidelines with respect to 
equal employment opportunity in the City of Vancouver work 
force. 

7. Assign responsibility and authority for implementation of 
the equal employment opportunity program to appropriate 
officials . 

8. Design and implement a method of monitoring the practices 
of the program on a regular basis. 

9. Take such measures as are necessary to ensure that the equal 
employment opportunity program is effective. 

The Committee identified designing and supervising research on 
the present composition of the City work force as its first task. 
Once this information is gathered and analysed, the Committee will 
report to Council with recommendations for appropriate action. 

A Working Definition 

However, before agreeing on information-gathering methods. Com- 
mittee members wished to discuss equal employment opportunity 
programs in general and decide on a working definition so that 
our data-gathering task could be executed within an agreed-upon 
philosophical framework. 
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To this end, the Committee held a one-day seminar in April, 1976 
during which we discussed the program's rationale, examined models 
of information gathering and program design from the City of 
Toronto, the City of Ottawa, the Women Crown Employees Office of 
the Government of Ontario, the CBC, the U.S. Department of Labour, 
and the City of Seattle. 

Committee members also considered the options of program defini- 
tion described by James Bennett and Pierre Loewe in Women in 
Business. Through this discussion. Committee members came to 
agreement as to which approaches we will consider in the event 
that we find under-representation of the target groups in some 
work areas of the City. 

At the end of the workshop, the Committee passed three motions. 
These were: 

1. That at the present time, the Committee consider its program 
definition to be "pure affirmative action" (defined as a 
concerted effort to expand the pool of available minority 
and women candidates, including those who were victims of 
past company policy. However, at the time of the selection 
decision, the company would choose the most qualified can- 
didate regardless of race or sex.) 

2. That the Committee will become involved in experimental 
projects combining affirmative action with preferential 
hiring where there is agreement between the Union and the 
management concerned. 

(These two motions were passed with one dissenting vote) 

3. That the Committee reject a quota system. 
(This motion was unanimous) 

Information-Gathering: Problems and Progress 

Having agreed on a working definition far the program, the Com- 
mittee in the Fall of 1976 has returned its attention to the 
information-gathering . 

The Committee needs a comprehensive analysis of the composition 
of the present City work force by sex, by race, and by physical 
handicap. All information gathered by the Committee will be 
statistical and anonymous. 

1. Sex. Information on the sex, seniority date, classification, 
department and salary of employees is held in the computer 
and can be easily broken out to provide the Committee with 
statistical data. This data is presently being worked on 
and will be available to the Committee by the end of 
January, 1977. 

2. Physical handicap. The Committee discussed and agreed on 
a working definition of physical handicap. 

The Committee requested the attendance of Dr. Lee Hartwell of 
the Occupational Health Department at our meetings to advise 
us as to the most accurate and sensitive methods of gathering 
information on physical handicaps. Dr. Hartwell has provided 
us with advice and has undertaken to compile the information on 
physical handicaps himself. 

Dr. Hartwell reports that this information will also be available 
to the Committee by the end of January, 1977. 
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3. Race. This is the most problematic area of information- 
gathering for the Committee. There is no existing infor- 
mation either in the computer or in files as there is for 
sex and physical handicap. 

The Committee has considered various methods of gathering this 
information on racial make-up of the work force and we propose 
to ask a research team to consider our problems and requirements 
and present to us a method for gathering this data. 

Next Steps 

Though two parts of the information-gathering appear to be well 
on the way, the Committee recognizes that the raw data will have 
to be analysed, compared with general labour force and popula- 
tion statistics, assessed, and options and policies prepared for 
both the Committee and for Council. 

The Committee recognizes that these tasks can not be efficiently 
accomplished or thoroughly done by the members of the Committee 
without assistance. 

Anticipating our need for this assistance, the Asian Canadian 
Association for Cultural Co-operation, the Vancouver Status of 
Women Council, and the Canadian Paraplegic Association, applied 
jointly to the Department of the Secretary of State in the 
summer of 1976 for a grant of $5,000 to contribute towards the 
costs of assistance to the Committee for this crucial research 
and planning phase. 

The Secretary of State has awarded these groups the grant and 
they in turn have offered this money to the Equal Employment 
Opportunity Committee. 

The Committee has discussed a proposal made to us by Susan Bell, 
who has developed a research proposal which the Committee has 
approved. (See Appendix 1) 

The next steps at this point for the Committee are: 

1. Hire a staff assistant for the Committee. 
JOB DESCRIPTION 

- to provide on-site assistance to the Research Team and 
the Committee; 

- to prepare reports for the Committee and the Team, es- 
pecially in the crucial area of developing a research 
technique for gathering data on racial minorities in the 
civic work force, for Council approval; 

- liaising with Committee participants, union membership, 
and management towards the preparation of the final report; 

- collecting relevant information from the City for the 
Research Team and following through research tasks 
assigned on Team or Committee request. 

2. To come to Council with the report on the method for col- 
lecting statistics on racial minorities in the civic work 
force by the end of February. 

3. To present the complete statistical break-down, with possible 
recommendations for future action in equal employment oppor- 
tunities, by the end of May. 
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Proposed Budget 


Liaison person, full time 
Fees for contractual services 
Contingency for printing costs, etc. 


$2,400 
2,000 
600 


Donated by Secretary of State 
through volunteer agencies 


$5,000 


The Equal Employment Opportunity Committee therefore requests: 

A. That Council accept the offer of the Asian Canadian Associa- 
tion for Cultural Co-operation, the Vancouver Status of 
Women Council, and the Canadian Paraplegic Association, of 
$5,000 for research and planning assistance to the EEO Com- 
mittee . 

B. That Council authorize the expenditure of $2,400 from this 
grant in order to engage a Liaison Person (see job des- 
cription) on a consulting basis for a three month period, 
subject to contractual arrangements being satisfactory to 
the Director of Legal Services. 

C. That the City Manager be instructed to arrange for suit- 
able office accommodation for the Liaison Person in City 


D. That the Committee be authorized to expend $2,000 from the 
grant for further contractual services for members of the 
Study Team, subject to a regular report to the City Manager 
on the details of services billed for. 

E. That the remaining $600 of the grant be held in reserve as 
a contingency against the possibility that there may be a 
significant need for support services such as typing, dupli- 
cating and data processing. (At the moment, it seems likely 
that such additional costs will be minimal.) 


Appendix 1. Proposal for team assistance to the Committee 


Hall. 


DARLENE MARZARI 
Cha i rma n 

Equal Employment Opportunity 



Committee 
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Appendix 1. Proposal for team assistance to the Conunittee 

Functions of the Team 
Generally - 

* provide the essential research and problem-solving service 

* conduct thorough and objective study 

* write final report on findings and options for future consi- 
deration for Committee and Council consideration 

* prepare effective programs for practical application 

* management supervision, if required, to put the planning and 
development programs into action 

Specifically - 

* develop research methods for acquiring valid statistics on 
racial minorities in the city's work force 

* literature survey 

* preliminary data collection, analysis and assessment to 

a) identify present areas and levels of employment of 
women, racial minorities and physically handicapped 

b) identify areas of under-utilization and concentration 

c) determine extent of under-utilization 

d) develop long range goals and options for Council action 

e) identify causes of under-utilization 

Time Frame 

February 15 - May 15, 1977 

Services requested from the City of Vancouver 
Secretarial services - one quarter time 
Duplicating 

Computer time and program services 
Office supplies and space 

Team Resources 

S.M. Bell Project Co-ordinator 

administration, organizational development, 
equal opportunity, research design and 
implementation, business 

A. Harley Program planning and development. Equal 

Employment Opportunity 

D. Erickson System analyst, research design 

K. Bonn Planning and procedures, equal opportunity 

in the work force, business 

R. Annis Equal opportunity, planning 

D. Scoretz Organization development 

Dr. K. Silcox Organization behaviour, research design. 

Department of Economics and Commerce, 
Simon Fraser University 

Dr. B. McGill Organization behaviour, research design 

Department of Economics and Commerce, 
Simon Fraser University 
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STANDING COMMITTEE OF COUNCIL 
ON 

TRANSPORTATION 

February 2, 1977 

A meeting of the Standing Committee of Council on Transportation 
was held on Wednesday, February 2, 1977, at 2:30 p.m. in the No. 1 
Committee Room, Third Floor, City Hall. 

PRESENT: Alderman W. Kennedy, Chairman 

Alderman D. Bellamy 

Alderman M. Ford 

Alderman M. Harcourt 

Alderman H. Rankin 

ALSO PRESENT: Mayor J.J. Volrich 

Alderman M. Brown 
Alderman G. Puil 

COMMITTEE 

CLERK: J. Thomas 

RECOMMENDATION : 

G.V.R.D. Regional Transportation Proposal 

At a Special Meeting on January 24, 1977, after receiving a 
presentation from G.V.R.D. representatives on a proposal for regional 
transportation organisation and financing. City Council deferred 
consideration of the City's position on the proposal to a meeting 
of the Standing Committee on Transportation to which all members of 
Council would be invited. 

The G.V.R.D. proposal, contained in reports on file in the 
City Clerk's Office, recommended the establishment of a Regional/ 
Provincial Transportation Commission to co-ordinate the programming 
and planning of all transportation in Greater Vancouver, defined a 
financing formula and proposed the implementation of a Light Rapid 
Transit feasibility study. 

The Committee had for consideration this day a Manager's Report 
dated February 1, 1977 (circulated) commenting on attached reports of 
the Director of Finance and the City Engineer dated January 31, 1977, 
wherein both officials, after expressing serious reservations about 
the financing formula proposed by the G.V.R.D., recommended: 

(a) The financing formula of January, 1977 be rejected. 

(b) The City agree not to participate in a Regional 
Commission until a formula acceptable to the City 
is submitted by the region and firmly agreed to by 
all parties involved. 

(c) The City continue to work with the Region towards 
an acceptable financial formula. 

(d) Should a suitable formula not be achievable, then 
the City examine other options noted in the reports 
of the City Engineer and the Director of Finance. 

The City Manager reported: 

"In a letter from the Chairman of the G.V.R.D. Transportation 
Committee dated January 24th, 1977, there are four proposals: 

' (1) the concept of a Regional/Provincial commission to co-ordinate 
the- programming and planning of all transportation in 
Greater Vancouver. 

(2) that such a commission be created as a separate entity for 
the Greater Vancouver area. 

(3) that it have responsibility for roads and transit planning 
and programming through the preparation annually of a 
five-year capital and operating budget for roads and transit. 

(4) that a joint study of Light Rapid Transit be carried out 

in 1977 in order to test the physical and economic feasibility 
of such a system in the Lower Mainland. ' 
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5. 

Official Traffic Commission Se ptember 23, 1970 

Clause 5 Continued 

Mr. Boyes reviewed this report for the information of the Commission. 

Discussion followed on the abuse of the pedestrian control signals by 
pedestrians, i.e., pedestrians continue to cross at intersections after 
the "walk" signal has changed. Superintendent Oliver was requested to 
give special attention to this matter with a view to eliminating the 
"straggler" pedestrian problem. 

RECOMMENDED that the report of the City Engineer dated September 14, 
1970, dealing with traffic control signals and modifications be approved. 


6 . Parking Exemption Decals 

The City Engineer in a report dated September 11, 1970, advised that 
the Special Committee appointed re Parking Exemption Decals recommended 
that the application of Mr. T. Fabian, a handicapped person, for a 
parking exemption permit be approved. 

RECOMMENDED that the recommendation of the City Engineer under date 
of September 11, 1970, be adopted. 


7. Vancouver Traffic & Safety 
Council Finances 


In a communication dated September 21, 1970, Mr. Alan H. Rossiter, 
Vice President of the Vancouver Traffic and Safety Council advised of 
the financial difficulties being experienced by this Council. In 
speaking to this matter, Mr. J. Plaskett and Mr. W.A. McKinley stated 
that the main purpose o£ their appearance before the Coiranission was to 
inform them that the Vancouver Traffic and Safety Council may have to 
cease operation by the end of the year and therefore would not be 
represented on the Official Traffic Commission in an advisory capacity. 

Superintendent Oliver advised that the Chief Constable had requested 
nim to inform the members of the Official Traffic Commission of the 
invaluable services and assistance supplied to the Police Department 
Dy the Council. He stated that their various educational programmes 
lad been an asset to the Police force and that the Police Department 
supported the request of the Vancouver Traffic and Safety Council for 
financial assistance. 

yirs. Rowley, a member of the Executive of the Parent Teachers Associa- 
tion and Mr. W.A. McKinley, President of the McKinley Driving Schools, 
and also a member of the Vancouver Traffic and Safety Council, spoke 
Ln support of the work being done by the Vancouver Traffic and Safety 
Council. Mrs. Rowley stated that the function of this Council was 
i^ery important, particularly its educational programme for the children 
Ln the schools. 

rt was noted that a report will be going to the Vancouver City Council 
f/ith respect to the financial problems of the Vancouver Traffic and 
Safety Council on September 29, 1970, and that a delegation has requested 
bo be heard. 
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G.V.R.D. Regional Transportation 
Proposal (Cont'd) 

The G.V.R.D. hopes that all municipalities will support these 
proposals so that the commission can be created soon and can then 
"try to work out an acceptable financial formula". 

The difficulty with that course of action is that once the 
Commission is formed, Vancouver would be locked into it. Yet 
the situation of the core city is so different from that of the 
outlying municipalities, that it is quite likely that no formula 
will be acceptable to all parties. In the end, Vancouver would 
be out-voted in the regional commission. 

The City Manager supports proposal 4 of the G.V.R.D. Transportation 
Committee, and notes that the proposed study may assist in determin- 
ing an equitable financing formula." 

The Manager's Report concluded with the following recommendations 

(1) That Council endorse the above recommendations of the 
Director of Finance and the City Engineer; 

(2) That Council inform the G.V.R.D. that Council can support 
proposals 1, 2, and 3 but only after an acceptable 
financing formula has been negotiated; 

(3) That Council support proposal 4 of the G.V.R.D. Transportation 
Committee. 

The Director of Finance, in his report, considered the financial 
implications of the G.V.R.D. proposal, particularly with respect to 
the City of Vancouver; examined conceptually some alternative 
financing possibilities; and concluded much more work was required 
in examining the various possibilities prior to Council taking a firm 
position, other than a stance firmly against the G.V.R.D. 's proposed 
financing formula. 

In his report, the City Engineer examined the advantages and 
disadvantages for the City of Vancouver joining the Regional Trans- 
portation Commission and discussed the broader questions regarding 
transportation and the possibility of the "inner" municipalities 
'going it alone ' . 

The City Engineer and the Director of Finance reviewed their 
reports with the Committee and a number of contentious issues, part- 
icularly those relating to Vancouver's role within the financing 
formula, were explored with the G.V.R.D. representatives present, 
Mr. W. Lane, Director of Regional Development, and Mr. D. Spaeth, 
G.V.R.D. Planning Department. 

During discussion concern was expressed that by signifying 
conditional approval of the Concepts for the G.V.R.D. proposal, the 
City would be locked into an irreversible position; however, Mr. Lane 
refuted this suggestion and stated conditional approval at this stage 
would enable the Regional District to go forward for discussions with 
the Provincial Government in a vinited and positive way. He assured 
the Committee the Concepts would not be implemented until an acceptabl 
financing formula had been struck. 

City Manager Bowers pointed out once a Provincial/Regional 
Transportation Commission was established, the City would lose all 
autonomy and become subject to voting powers within the regional 
district; thus there was a very real danger that the City could be 
outvoted on major issues. Light rapid transit was one example: 
surrounding municipalities were mainly interested in road systems and 
bus services and did not share Vancouver's concern that light rapid 
transit was essential to the future development of the region. 

Following further discussion, it was 
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standing Committee of Council 
on Transportation 

February 2, 1977 

G.V.R.D. Regional Transportation 
Proposal (Cont'd) 

RECOMMENDED , 

A. THAT approval in principle, subject to a financing 
formula acceptable to the City of Vancouver, be given 
to concepts 1, 2, and 3 contained in the communication 
from the Chairman of the Greater Vancouver Regional 
District Transportation Committee dated January 24, 
1977, namely: 

1) the concept of a Regional/Provincial commission 
to co-ordinate the programming and planning of 
all transportation in Greater Vancouver. 

2) that such a commission be created as a separate 
entity for the Greater Vancouver area. 

3) that it have responsibility for roads and transit 
planning and programming through the preparation 
annually of a five-year capital and operating 
budget for roads and transit. 

B. THAT a joint Provincial/Regional study of Light Rapid 
Transit be carried out in 1977 in order to test the 
physical and economic feasibility of such a system in 
the Lower Mainland. 

C. THAT the Manager's Report dated February 1, 1977, be 
received for information. 


The meeting adjourned at approximately 4:00 p.m. 


* * * * 
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MANAGER'S REPORT 

February 3, 1977 

TO: Vancouver City Council 

SUBJECT: G.V.R.D. Transportation Proposals 
CLASSIFICATION: CONSIDERATION AND RECOMMENDATION 


The Director of Finance and the City Engineer report as follows: 

"After consideration of the reports of the City Manager, the City Engineer, 
and the Director of Finance, on February 2, 1977, the Transportation Committee 
is recommending that Council approve in principle the four proposals of the 
GVRD, subject to some qualifications. Your officals are concerned that the 
qualifications are not sufficiently strong to protect the City's best interests. 

The Transportation Committee during its discussion expressed interest in 
what your officials might consider to be a feasible proposal for sharing of 
the financial costs related to transportation over future years. 

The formula described in this report has been patterned after the Ontario- 
Metro Toronto formula quite closely. It could form the basis for immediate 
negotiations with the GVRD and the member municipalities. We consider that 
it is a much fairer formula to all parties and more representative of ability 
to support costs. It still requires the City of Vancouver to support the 
outlying municipalities. We feel that there is no practical formula that 
avoids the situation of the City providing subsidies to the outlying municipalities. 

If Council considers it worthwhile to delay their action on the 'approval in 
principle' of the GVRD's proposal then we would recommend that as soon as 
possible a detailed review of the formula given in this report and its implications, 
and the development of any necessary modifications, be dealt with by the Trans- 
portation Committee followed by a formal proposal to the GVRD. A part of the 
package is that it would have to be spelled out that LRT was an integral part 
of the formula, on a definite timetable. 

We feel that it is a sensible proposal that all municipalities could adopt in 
a united front for negotiations with the Province. It does not ask the 
Province for any better cost sharing than would appear to apply in Metro Toronto. 

It should be recognized that the figures are somewhat crude, and contain certain 
assumptions about how the costs would be distributed amongst the municipalities 
(data deficiencies preclude real accuracy). The following summarizes the burden 
differences between the GVRD proposal and this current Vancouver proposal, using 
the two years 1977 and 1985, but in terms of 1976 dollars. 

Proposed (by Director of Finance and City Engineer) 
Financing Formula for Distribution of Transportation Costs 

LRT & bus capital costs - Province 75% 

- GVRD 25% 

(Note: any Federal funds obtained to reduce Provincial and 
GVRD shares proportionately) 

Arterial Roads Capital & Maintenance - Province 70% 

- GVRD 30% 

Non-arterial roads - Individual municipalities 100% 

LRT & bus system operating deficits - Province 75% 

- GVRD 25% 

(Note: assumes fares set at level to recover 50% of operating 
costs - same as GVRD assumption) 
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Total cost to GVRD (incl. Vane.) 
(excluding local transportation) 

Total cost to Vancouver alone 
(excluding local transportation) 


GVRD Proposal City Proposal 

1977 1985 1977 1985 

(in millions of 1976 dollars) 

26.9 60.0 23.4 41.7 

8.0 24.9 7.8 13.9 


It is recognized that under any formula the Province might recoup its additional 
costs through increased levels of Provincial taxes on the lower mainland. 

It would appear that in the 1977 year the license revenue increase proposed 
by the GVRD would be sufficient to provide the necessary funds and in 1985 
it would be close to sufficient. It should also be considered that other 
funding sources mi.ght well be more appropriate, such as, for example, 50% 
license fee increase, 50% gas tax increase, perhaps even some of the cost 
being borne by the property tax. It would be necessary to try to determine 
what is the most equitable means of distributing the costs within the GVRD 
and then negotiating with the Province to obtain access to the appropriate 
revenue sources. This is essentially what the GVRD is proposing with respect 
to this portion of the package." 


The City Manager submits the report of the Director of Finance and the City 
Engineer for Council CONSIDERATION, and further RECOMMENDS that - 

Council not approve the reconmendations of the 
Transportation Committee but immediately commence 
negotiations with the GVRD on the lines of the 
above formula, after it has received further 

detailed consideration of the Transportation 
Conmittee. 


FOR Cmuui Aam see PAGE(g)/ ^-/S/ 
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CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, February 15, 1977, in the Council Chamber, 
commencing at 2:00 P.M. 

PRESENT: Mayor Volrich 

Aldermen Bellamy, Brown, Ford, Gerard, 
Gibson, Harcourt, Kennedy, 
Marzari, Puil and Rankin. 

CLERK TO THE COUNCIL: D.H. Little. 


PRAYER 

The proceedings in the Council Chamber were opened with prayer. 
A CKNOWLEDGMENT 

The Mayor acknowledged the presence in the Council Chamber of 
students from the Employment Orientation for Women Class at 
Vancouver City College (King Edward Campus), under the direction 
of their instructor, Mrs. Penny Wolverton. 

'IN CAMERA' MEETING 

The Council was advised that there were matters to be 
considered 'In Camera' later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Bellamy 
SECONDED by Aid. Harcourt 

THAT the Minutes of the Regular Council Meeting of February 
8, 197 7 (with the exception of the 'In Camera' portion) be adopted, 
after amending the paragraph on page 10, concerning Mr. Scroggs 
submission, to record "the citizens are not opposed to the construc- 
tion of a childrens' hospital in Vancouver, but all our sources 
indicate that it should hot be built on the Shaughnessy site". 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Puil 
SECONDED by Aid. Harcourt 

THAT this Council resolve itself into Committee of the Whole, 
Mayor volrich in the Chair. 

- CARRIED UNANIMOUSLY 
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Regular Council, February 15, 1977. . . . . . . .2. 

UNFINISHED BUSINESS & DELEGATIONS 

1. Resolution re Seagate Manor - 
2831 Point Grey Road. 

Council, on February 8, 1977, deferred a motion by Alderman 
Brown concerning the demolition of Seagate Manor pending the hearing 
of representation from the Kitsilano Local Area Planning Committee. 

Pursuant thereto, Mrs. J. Rittenhouse, representing the 
Committee, addressed the Council opposing the demolition of the 
house, the reasons for which were detailed in a brief dated 
February 10, 1977, which was circulated this day. 

The council also noted a communication from Mr. R. Youngber^, 
Associate Director of Area Planning, giving the history and previous 
Council decisions on Point Grey Road properties and, in particular, 
Seagate Manor. He also spoke against the demolition. 

After due consideration, it was 

MOVED by Aid. Brown 

THAT WHEREAS the property at 2831 Point Grey Road, known as 
Seagate Manor, was purchased with funds from the Point Grey Road 
Waterfront Fund; 

AND WHEREAS by resolution duly passed by City Council, the 
Supervisor of Properties was authorized to obtain vacant possession 
of this property; 

AND WHEREAS the building has been vacant since August, 1975; 

THEREFORE BE IT RESOLVED THAT all buildings on the property 
at 2831 Point Grey Road be removed and the property turned over 
to the care, custody and management of the Park Board. 

- (carried) 

MOVED by Aid. Harcourt 

THAT the foregoing motion by Alderman Brown be deferred. 

- LOST 

(Aid. Bellamy, Brown, Ford, Gerard, Gibson, Kennedy, 
Marzari, Puil, Rankin and the Mayor opposed) 

The motion to defer having lost, the motion by Alderman 
Brown was put and CARRIED. 

(Aid. Harcourt, Kennedy, Marzari, Rankin and the Mayor opposed) 

CITY MANAGER'S REPORT & DELEGATIONS 

B. D.P.Als for Apartment Buildings 

in Grandview-Woodland Local Area . 

Prior to considering this report from the City Manager, dated 
February 11, 1977, on Development Permit Applications in Grandview- 
Woodland Local Area, the Council heard delegations from the following 


Cont ' 
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CITY MANAGER'S REPORT & DELEGATIONS (Cont'd) 

D.P.A's for Apartment Buildings 

in Grandview-Woodland Local Area (Cont'd) 

Daon Developments (Mr. Wilcox) speaking against the recommend- 
ations contained in the report - brief filed. 

Concost Consultants (Mr. Breckenridge ) speaking against the 
recommendations and indicating that his company could possibly go 
into bankruptcy if the recommendations were approved . 

Landmark Projects (Mr. Briscoe)" urging that' a decision, ~6ne 
way or the other, be made this day. 

Following considerable discussion and questions asked of the 
Director of Planning, it was 

MOVED by Aid . Rankin 

THAT recommendation 'A' of the Director of Planning, as 
contained in the City Manager's report dated February 11, 1977, 
be approved . 

- LOST 

(Aid. Brown, Ford, Gerard, Kennedy, Puil and the Mayor opposed) 

MOVED by Aid . Rankin 

THAT Council instruct the Director of Planning to withhold 
Development Permit Applications Nos . 76595, 76656 and 76537, in 
order that he can negotiate to provide at least two bedrooms in 
at least 20 per cent of the units in the proposed apartment 
buildings, considering the need for rental family housing in the 
Grandview-Woodland area, and to process these permits in the normal 
way if the desired two-bedroom units are provided. 

- (lost) 

MOVED by Aid. Ford (in amendment) 

THAT Development Permit Applications Nos. 76594, 76659 and 
76561, be added to those mentioned in Alderman Rankin's motion. 

- LOST 

(Aid. Bellamy, Brown, Gerard, Gibson, Harcourt, Kennedy, 
Puil, Rankin and the Mayor opposed) 

The amendment having lost, the motion by Alderman Rankin was 
put and LOST 

(Aid. Bellamy, Brown, Gerard, Gibson, Harcourt, Kennedy, 
Puil and the Mayor opposed) 

MOVED by Aid. Puil 

THAT City Council communicate with the Central Mortgage and 
Housing Corporation and request that it give consideration to 
changing its terms of reference with regard to the granting of 
funds to encourage creation of rental accommodation so that more 
money would be channelled towards the construction of two or 
three bedroom family units . 

- CARRIED UNANIMOUSLY 

The Council recessed at 3.55 P.M., and, 
following an 'In Camera' meeting in the 
Mayor's office, reconvened in the Council 
Chamber at 4.30 p.m. 
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COMMUNICATIONS OR PETITIONS 

1. Wage and Price Control 

In a letter dated February 3, 1977, the Vancouver and 
District Labour Council requested that the Council give serious 
consideration to the passing of a resolution urging the Premier 
of the Province to reconsider his position and refuse to renew 
the wage and price controls agreement with the Federal Government 
when it expires on March 1, 1977. 

MOVED by Aid. Rankin, 

THAT this Council go on record as supporting the Vancouver 
and District Labour Council in urging Premier Bennett to 
reconsider his position and refuse to renew the wage and price 
controls agreement with the Federal Government when it expires 
on March 1, 1977. 

- LOST 

(Aldermen Brown, Ford, Gerard, Gibson, Kennedy and the 
Mayor opposed) 

2. Sponsorship - Annual Convention 
of Master Brewers Association 

MOVED by Aid. Marzari, 

THAT the request of the Ladies Convention Co-ordinator for 
the City to sponsor a portion of the Master Brewers Association 
Convention to be held in Vancouver this year, not be granted. 

- CARRIED UNANIMOUSLY 

3. Resolution re Use 
of Firearms 


The Council noted a letter dated January 31, 1977, from 
the City of Windsor asking support of a resolution passed by 
its Council concerning Federal legislation on the use of 
firearms. 

MOVED by Aid. Marzari, 

THAT the City of Vancouver support the resolution of the 
City of Windsor wherein the Government of Canada be again 
requested to proceed with urgency to pass legislation concerning 
the use of firearms. 

- CARRIED UNANIMOUSLY 

4. 4584 West 1st Avenue 

MOVED by Aid. Harcourt, 

THAT the request of Mrs. Tomsich to appear before Council as 
a delegation on the matter of the non-conforming dwelling at 4584 
West 1st Avenue, which will be considered by Council at its next 
meeting, be granted. 

- CARRIED UNANIMOUSLY 

5. Proposed Widening of the 
Stanley Park Roadway 

Council on January 25, 1977, by resolution, requested 
the Park Board to jointly sponsor a public meeting"on "~ 
the proposed widening of the Stanley Park Roadway, to provide 
an opportunity for citizen input on the proposal contained in 
the City Manager's report dated January 18, 1977. 

Council had before it this day a letter dated February 9, 
1977, from the Chairman of the Park Board advising that the Board 
at its meeting on January 24th, had resolved not to accept the 
proposal as presented by the Provincial Ministry of Highways on 
the matter. 
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COMMUNICATIONS OR PETITIONS (cont'd) 

Proposed Widening of the 
Stanley Park Roadway (cont'd) 

The Council also noted a letter dated February 9, 1977, 
from the Vancouver City Planning Commission advising of the 
following motion of the Commission: 

"THAT WHEREAS the Vancouver City Planning Commission is 
on record as wishing to restrict any additional paving 
in Stanley Park, we then wish to approve the addition 
of an exclusive bus lane with a minimum of blacktop and 
to ask the appropriate officials to re-examine the 
necessity of seven foot shoulders." 

MOVED by Aid. Kennedy, 

THAT the Council reaffirm its position to jointly sponsor 
a public meeting; 

FURTHER THAT the Planning Commission's letter be received 
and the City Engineer report to the Transportation Committee 
on the City Planning Commission's proposal to re-examine the 
necessity of "seven foot shoulders". 

- CARRIED UNANIMOUSLY 

6 . Sunday Horse Racing 

The Council noted a letter dated February 4, 1977, from the 
Pacific National Exhibition requesting that Council license horse 
racing on Sundays. 

Council was advised that in 1973, a request was received 
from the B.C. Jockey Club to hold horse racing on Sundays during 
the Exhibition. Council had no objection to the proposal at that 
time. The Provincial Government however, did not accede to the 
proposal. 

In 1974, the P.N.E. requested that the City approach the 
Provincial Government to change the section in the Charter 
regarding Sunday racing and allow it on a trial basis in July. 
The Council did not accede to this request. 

In 1975, the B.C. Jockey Club made application to Council 
to amend the Charter to permit horse racing on five specific 
Sundays. Council did not approve the application. A further 
letter from the P.N.E. requesting reconsideration of the 
foregoing rejection of Sunday racing was received later in 1975, 
but Council did not approve this either. 

MOVED by Aid. Bellamy, 

THAT the request of the Pacific National Exhibition as 
contained in its letter of February 4, 19 77, not be granted. 

- CARRIED UNANIMOUSLY 

(At this point in the proceedings. Alderman Puil left 
the meeting. ) 
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7. Blocks 51, 61 and 71 - Robson 
Street, Howe to Hornby Streets 

Council noted the following letter dated February 4, 1977, 
from the Minister of Highways and Public Works: 

"I have been made aware of a resolution passed by 
City Council on January 11, 1977, with particular reference 
to this project. 

This has followed the discussions which have taken 
place between Dr. Shruiti and the City Engineer regarding the 
number of traffic lanes on Robson Street. Because of the 
concern with the costs which may accrue to the City in the 
future, and the responsibility for which was a part of the 
original agreement between the Province and the City, the 
Government has been asked to modify the present plans which 
include two lanes for transit vehicles only. 

While I am aware of the terms of the agreement, I 
am also sympathetic to the City's possible requirements for 
the future. I am, however, very concerned with your Council's 
assiimption that any additional costs incurred at this time 
to save the City money in the future should be at Provincial 
expense. This I cannot agree with. 

I am advised that the cost of the extra viork to 
this contract, which is being undertaken in response to your 
request, amounts to some $50,000 and I would appreciate 
agreement with the City that it is prepared to accept this 
cost before changes are authorized. 

Since the matter is critical at the present time/ 
owing to concrete forming requirements, I would appreciate 
your early response. " 

Council also noted a report of the City Manager dated 
February 11, 1977, on the subject, in which the City Engineer 
recommended as follows: 

" (a) The City pay for the costs of the changes not to 
exceed $50,000. 

(b) The funds be provided in the 1977 Streets Capital 
Budget." 

MOVED by Aid. Kennedy, 

THAT the foregoing recommendations as contained in the City 
Manager's report dated February 11, 1977, be approved. 

- CARRIED 

(Aldermen Gibson, Harcourt and Rankin opposed) 

8. Shaughnessy Site Service 
Relocation 


Council noted a letter dated February 9, 1977, from the 
Chairman of the B.C. Medical Centre on the matter of the 
Shaughnessy Site Service Relocation. It was advised that the 
Minister of Health Services has reconfirmed his approval to 
proceed with the relocation of water and sewer services as 
per previous correspondence with the City. The estimated cost 
of this work is $960,000.00. 

Council also noted a letter dated February 3, 1977, from 
the Citizens' Advisory Committee to Shaughnessy Hospital 
requesting a public meeting with the B.C. Medical Centre and 
an impact study concerning the south Cambie district. 

cont'd. ... 
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6. 

Official Traffic Commission September 23, 1970 

Clause 7 Continued 

It was 

RECOMMENDED that the presentations made by Superintendent Oliver, 
Mrs. Rowley, and Mr. McKinley on behalf of the Vancouver Traffic and 
Safety Council be received for information. 

(Attached for information is a copy of Mr. Rossiter's letter 
dated September 21, 1970.) 

The meeting adjourned at approximately 3:45 p.m. 

****** 


FOR ADOPTION SEE PAGE(S) .\3,.., 
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COMMUNICATIONS OR PETITIONS (cont'd) 

Shaughnessy Site Service 
Relocation (cont ' d) 


The Mayor advised that both of these proposals are being 
carried out. 

MOVED by Aid. Rankin, 

THAT the letters from the Chairman of the B.C. Medical 
Centre and the Citizens' Advisory Committee to Shaughnessy 
Hospital, be received for information. 

- CARRIED UNANIMOUSLY 

9. Civic Hospitality for 
Soviet Ambassador 

Council noted the following memorandum dated February 11, 
1977, from the Mayor's Executive Assistant concerning the visit 
of the Soviet Ambassador in connection with a space exhibition 
at the Vancouver Centennial Museum: 

"As you doubtless are aware, for one month beginning 
1 March a Space Exhibition provided by the U.S.S.R. Academy 
of Sciences entitled "Kosmos '77" will take place at the 
Vancouver Centennial Museum. The fact that an exhibition of 
such calibre as this is to take place here without question 
is a 'coup' for Vancouver and much to the credit and work of 
our Museum officials. 

In conjunction with the opening of this Exhibition, 
His Excellency Alexander Mikolaevich Yakovlev, U.S.S.R. 
Ambassador to Canada, will be making an official visit to 
our City from 28 February through 3 March. Attached to the 
Ambassador's party may also be some distinguished Soviet 
academicians and, at any rate, it has already been confirmed 
that Cosmonaut Vitaly Zsholobov definitely will be in 
attendance. Accordingly, it would be entirely in keeping with 
established precedents were the City to extend hospitality to 
these distinguished visitors, probably most appropriately at 
a luncheon. 

The Soviet party is scheduled to arrive by train 
on the morning of Monday, 28 February. A good time for such 
a luncheon would be that same day. " 

MOVED by Aid. Rankin, 

THAT Council approve a Civic luncheon in respect of the 
Russian visitors and arrangements be referred to the Civic 
Entertainment Committee. 

- CARRIED UNANIMOUSLY 

10. Restructuring of Vancouver 
City Planning Commission 

The Council noted a letter dated February 14, 19 77, from the 
Mayor concerning the restructuring of the Vancouver City Planning 
Commission. The Mayor also attached a proposed By-law. 

The Mayor suggested that Council may wish to defer this 
matter for one week to give the Director of Legal Services the 
opportunity to examine the proposed By-law and the Planning . 
Commission the opportunity of commenting on the proposal. 

MOVED by Aid. Gibson, 

THAT the letter from the Mayor dated February 14, 1977, on 
the restructuring of the Vancouver City Planning Commission be 
deferred until the next meeting of Council. 


. . 7 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS 

A. MANAGER'S GENERAL REPORT 
FEBRUARY 11, 1977 


Works & Utility Matters 
(February 11, 19 77) 

The Council considered this report which contains two 
clauses identified as follows: 

CI. 1: Watermain Installations - 1976 Capital Budget 
CI. 2: Local Improvement Procedure By-law 


Clauses 1 and 2 

MOVED by Aid. Bellamy, 

THAT the recommendations of the City Manager contained in 
Clauses 1 and 2 be approved. 

- CARRIED UNANIMOUSLY 


Building & Planning Matters 
(February 11, 1977) 

The Council considered this report which contains two 
clauses identified as follows: 

CI. 1: 5801 McKinnon Street - Neighbourhood Disturbance 
CI. 2: Zoning and Development Fee By-law - Renewals 


Clauses 1 and 2 

MOVED by Aid. Kennedy, 

THAT Clause 1 be received for information and the recommendation 
of the City Manager contained in Clause 2 be approved. 

- CARRIED UNANIMOUSLY 


Fire & Traffic Matters 
(February 11, 1977) 

Chinese Cultural Centre 
Grant Request (Clause 1) 

MOVED by Aid. Rankin, 

THAT the Chinese Cultural Centre's request for a grant to 
cover the cost of its annual Spring Festival Activities parade 
be approved up to an amount of $500.00. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 


Finance Matters 
(February 11, 1977) 

The Council considered this report which contains four 
clauses identified as follows: 

CI. 1: Staffing - Zoning Division 

CI. 2: Civic Theatres - Staffing 

CI. 3: Report of the Commission of Inquiry on 

Property Assessment and Taxation in B.C. 
CI. 4: The Orpheum - Application for License - 

Government Liquor Act 


cont ' d . 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Finance Matters 
(February 11, 1977) (cont'd) 

Clauses 1, 2 and 4 

MOVED by Aid. Gibson, 

THAT the recommendations of the City Manager contained in 
Clauses 1, 2 and 4 be approved. 

- CARRIED UNANIMOUSLY 

(Alderman Kennedy was opposed to Clause 2.) 

Report of the Commission of Inquiry 
on Property Assessment and Taxation 
in B.C. (Clause 3) 


MOVED by Aid. Brown, 

THAT the recommendation of the City Manager contained in 
this Clause be approved and the following be referred to the 
Finance and Administration Committee for report: 

"A. The matter of schools paying general purposes taxes 
to the City, and the City paying school taxes on its 
property to the School Board 

B. The matter of taxing universities, colleges, theological 
colleges, hospitals, charitable organizations and 
churches. " 

- CARRIED UNANIMOUSLY 
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Property Matters 
(February 11, 19 77) 

The Council considered this report which contains seven 
clauses identified as follows: 

CI. 1: Additional Costs for Alterations to 

517 Hamilton Street 
Cl. 2: Cost Incurred re City-owned Properties 

to Comply with Fire By-law Regulations 
Cl. 3: Sale of Portion of City-owned Lot - W/S 

Commercial Drive between Venables and Parker 
Cl. 4: Encroachment - E/S James Street north of 

2 8th Avenue 
Cl. 5: Burrard Street Widening 

Cl. 6: Lease of Portion of Sterling Shipyard site to 

B.C. Ice and Storage 
Cl. 7: Open Bible Chapel - Exchange of 405 West 10th 

Avenue for City-owned Lots in Champlain Heights 

Clauses 1, 2, 3, 4, 5 and 6 

MOVED by Aid. Brown, 

THAT the recommendations of the City Manager contained in 
Clauses 1, 2, 3, 4, 5 and 6 be approved. 

- CARRIED UNANIMOUSLY 

Open Bible Chapel - Exchange of 405 
West 10th Avenue for City-owned Lots 
in Champlain Heights (Clause 7) 

MOVED by Aid. Gibson, 

THAT the recommendation of the City Manager contained in this 
Clause be approved and, as a Council policy, all future sale of 
City lands contain a provision that where an extension of 
completion date is granted by Council, interest be payable from 
the time of the original date of sale. 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

B. Development Permit Applications for 
Apartment Buildings in the Grandview 
Woodland Local Area 


For Council action on this report, see page 3. 


I. Report of Standing Committee 
on Community Services, 
February 3, 1977 


False Creek Day Care 
(Clause 1) 


It was agreed to defer consideration of this clause pending 
the hearing of delegations later this day. 


RISE FROM COMMITTEE OF THE WHOLE 

MOVED by Aid. Gerard 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

ADOPT REPORT OF COMMITTEE OF THE WHOLE 

MOVED by Aid. Gerard 
SECCasiDED by Aid. Bellamy 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


BY-LAWS 


1. BY-LAW TO AMEND BY-LAW NO. 4848, 
BEING THE WATER WORKS BY-LAW 

MOVED by Aid. Brown, 
SECONDED by Aid. Ford, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Brown, 
SECONDED by Aid. Ford, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 


- CARRIED UNANIMOUSLY 
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Police Overtime 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Gibson, 

THAT WHEREAS the overtime costs for members of the 
Vancouver City Police Department attending court is in 
excess of one million dollars per year; 

AND WHEREAS the Vancouver taxpayers have no control over 
this expenditure and are required to pay for this overtime; 

AND WHEREAS approximately 50% of this expenditure would 
appear to be unnecessary; 

THEREFORE BE IT RESOLVED THAT a delegation from Council 
be appointed to meet with the Attorney-General to discuss 
the following: 

(a) That all overtime costs incurred by members of the Police 
Force at any time for appearing in court unnecessarily, 
i.e., because of postponement or change of plea, such 
costs be paid for by the Attorney-General • s "Department; 

(b) That where a member of the Force is required to appear 
in court on his weekly or annual leave, all such costs 
be paid for by the Attorney-General's Department; 

(c) That overtime costs incurred by a member of the Force 
required to appear in court on a regular working day, 
regardless of shift, continue to be paid as is, having 
regard to item (a) above. 

- CARRIED UNANIMOUSLY 


ENOUIRIFS AND OTHER MATTERS 

Rapid Transit 

Alderman Kennedy referred to a recent statement by 

the Minister of Municipal Affairs 
that priority would be given to 
the proposed commuter train service 
to Coquitlam, whereas the City's 
top priority is the Light Rapid 
Transit system to Burnaby and New 
Westminster. 

MOVED by Aid. Kennedy 

THAT WHEREAS the City of Vancouver has always supported 
proposals for balanced modes of transportaion in this area, as 
has the G.V.R.D., including: an exclusive bus lane through 
Stanley Park, roads, improved bus service, cross-harbour ferries 
and the proposed commuter train service to coquitlam, the City's 
top priority is still the L.R.T. system to Burnaby and New Westminster 
None of the other aforementioned, alone or in combination, are an 
adequate substitute. We express concern that they may be used in 
this way. 

BE IT RESOLVED, THEREFORE, THAT the Provincial Government 
be asked for an assurance that the Provincial commuter train proposal 
is not a priority that would impede the immediate furtherance of a 
realistic agreement for an L.R.T. system between the City, the Region 
and the senior levels of government. 

- CARRIED 

(Aid. Gibson opposed) 
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The Council recessed at 5.10 p.m. to reconvene 
in the council Chamber at 7.3 p.m. with Mayor 
Volrich in the Chair and the following Members 
present : 


PRESENT : 


Mayor Volrich 

Aid. Bellamy, Brown, Ford, Gerard, 
Gibson, Hare our t, Marzari , 
Puil and Rankin. 


ABSENT : 


Alderman Kennedy. 


CLERK TO THE COUNCIL: 


D.H. LITTLE 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Rankin 
SECONDED by Aid. Harcourt 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Volrich in the Chair. 


Champlain Heights - Areas E & F 
Implementation Program. 

Mr. R.J. Moodie, Champlain Heights Project Manager and Mr. 
B. Downs, Co-ordinating Architect, reviewed the history of the 
development of this area and, by means of slides, illustrated the 
proposed development scheme for areas E and F. 

Marketing Policy - 
Champlain Heights. 

On February 8, 1977, Council postponed to this date, consider- 
ation of a clause of the Standing Committee on Finance and Administr 
ation's report dated January 27, 1977, Manager 's "report dated " 
January 18, 1977 on Marketing Policy - Champlain Heights and 
delegations thereon. 

Also submitted was a Manager's report dated February 10, 1977, 
in which the Director of Finance and the Champlain Heights Project 
Manager reported further on the Marketing Policy - Champlain Heights 
The report concluded with the recommendation that the market 
enclaves in Champlain Heights be offered for development on the 
basis of outright sale. 

Representations were heard from the following: 

Mr . E . Lyngen - champlain Heights Planning Advisory Committee - 
opposed sale of the land in areas E & F. He suggested that sale 
of the land would jeopardize City control of present development 
and future redevelopment. 


- CARRIED UNANIMOUSLY 


REPORT REFERENCE, UNFINISHED BUSINESS AND 
DELEGATIONS 


Cent ' d 
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UNFINISHED BUSINESS & DELEGATIONS (Cont'd) 

Marketing Policy - 
Champlain Heights (Cont'd) 

Mr. H.Goldfeder spoke in favour of leasing the land. He suggested 
the City consider non-prepaid leases and leasing of individual 
units . 

Mr . B . Yorke - C.O.P.E. - also favoured leasing rather than selling 
of the land and requested council to reiterate its existing policy 
on this matter. He further suggested that alternative financing 
methods and leases be explored . 

Mr . S . Jackson - Killarney Champlain Heights citizens for Action - 
requested Council not approve the recommendation of the Director 
of Finance and the Project Manager contained in the Manager's 
report dated February 10, 1977. 

MOVED by Aid. Puil 

THAT the appropriate officials be instructed to tender the 
market enclaves in Champlain Heights on the basis of 60 and 99 year 
leases. 

- CARRIED UNANIMOUSLY 


Fire By-law . 

With the concurrence of the delegations the Mayor directed 
that this matter be deferred to the next regular evening meeting 
of Council. 


I . Report of Standing Committee 
on community Services . 
(February 3, 1977) 

False Creek Day Care 

Submitted this day was a report from the Director of Social 
Planning in which he recommended: 

A. THAT thq City enter into a lease with Daon 
Development for Day Care premises at 6th and 
Laurel for three years at $5.00 per square foot 
per annum with option to renew for two years 

at the same rate with Daon Development finishing 
the premises to the required day care standard 
for an additional $5000.00 and that this lease 
be reviewed upon expiry of the three year period. 

B. THAT the Director of Legal Services be instructed 
to draw up the necessary lease agreement on the 
advice from the Director of Social Planning and 
the Supervisor of Properties. 

C. THAT the Director of Social Planning be instructed 
to review the False Creek Day Care Society's 1977 
day care operating budget in order to determine 
the appropriate sub-lease rate. 

D. The Supervisor of Properties and the Director of 
Legal Services negotiate an indefinite extension 

on the lease of space in Hodson Manor for the Little 
People's Day Care. 


Cont ' d . 
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STANDING COMMITTEE REPORT AND DELEGATIONS (Cont'd) 


False Creek Day Care ( Cont ' d ) 

As previously agreed. Council heard representations from 
the following: 

Mrs . Robin Lucey - Fairview Little People's Society - spoke in 
favour of retaining Hodson Manor as a Day Care Centre. She set 
forth the various advantages to this action. Mrs. Lucey is 
opposed to the proposed Netherlands facility as she considers 
the space not suitable for day care. The Fairview Little People's 
day care are requesting that they be allowed to stay at Hodson 
Manor until space is available in the Daon Development at 5th 
and Laurel. 

Ms. Susan Swanson - False Creek Child Care Society - supported the 
request of the Fairview Little People. 

Mr. Oosterhuis - representing the Multi-cultural Society and the 
Netherlands Society advised that the Netherlands facility can be 
licensed for twenty children on a 'juice and sandwich' type 
operation. City-owned land adjacent to the Netherlands project 
in False Creek would have to be used as a playground for the day- 
care centre and a six foot fence would be required. He indicated 
that Hodson Manor does not comply with day-care regulations and has 
only a temporary license. if it were to continue as a day-care 
centre it would require extensive renovations. 

MOVED by Aid. Rankin 

THAT recommendations A, B, C and D of the Committee, as 
contained in this report, be approved. 

- CARRIED 

(Aid. Bellamy opposed) 

MOVED by Aid. Rankin 

THAT recommendation E of the Committee as contained in this 
report, be approved. 

- LOST (tie vote) 

( Aid. Gibson, Harcourt, Marzari, Puil and Rankin opposed) 

MOVED by Aid. Marzari 

THAT the recommendations of the Director of Social Planning 
as contained in his report dated February 14, 1977, be approved^ 
after deleting the word 'indefinite' from recommendation 'D'. 

- CARRIED 

(Aid. Brown, Ford and the Mayor opposed) 


At the ' In Camera ' meeting earlier this day Council resolved 
to consider the following matter in open council. 

Urban Demonstration Program Funds 

The Mayor submitted the following memorandum dated February 
15, 1977: 

As a project related to the U.N. Habitat Conference in 1975, 
the Federal Government had announced an Urban Demonstration Pro- 
gram to provide funds for "innovative" projects related to urban 
improvement. The overall program later was cancelled but an 
amount of $ 5 million remains available from funds which were 
approved under the program and these funds apparently are earmarked 
for projects in the Province of British Colximbia, especially the 


Cont ' d . 
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Urban Demonstration Program Funds (cont'd) 

City of Vancouver. The allocation of these funds was a primary 

subject of discussion recently with the Minister of State for Urban 

Affairs, Andre Ouellet. The result of our discussion was that 

the Minister requested that the City of Vancouver submit a number 

of projects for the consideration of the Federal Government by 

the end of February. The projects are to comply, as far as possible, 

to the guidelines originally set for the Urban Demonstration Program. 

I am informed that the Provincial Government has made an official 
application to the Federal Government for a large part of these 
funds to help pay for the Burrard Inlet ferry system. 

Following my meeting with Monsieur Ouellet and in accordance with 
his sentiments, I have requested that various proposals for the 
use of these funds be reviewed and re-assessed and this has led 
to a number of projects being opened for consideration and these 
are summarized in a memorandum of the City Manager. 

The City has, therefore, been requested to come forward as soon as 
possible, and before the end of February, with a limited number of 
project proposals but also a number of alternative recommendations. 
The Federal Government has also indicated that it would prefer to 

deal with projects that can be expected to be completed within 
a relatively short time - in or by 1978. 

I am setting forth my ov/n recommendations for these projects for 
consideration by the Council having regard to the guidelines 
attached to the program and also having regard to the prospects 
for approval of these projects in the light of those guidelines. 

These are not set out in any order of priority. 

1. Re-structuring of Kitsilano Tidal Pool (assuming a Provincial 
contribution of 1/3 million) i$l, 500, 000 . 00 . 

2. First phase of Chinese Cultural Centre (assuming a Provincial 
contribution of 1/3 million) f $1, 500, 000 .00 . 

3. Icalian Cultural Centre (total cost $1.5 million assumes a 
1/3 million contribution from the Provincial Government, 
donations and free labour making up a large part of target 
figure): $250,000. 

4. Fishermen' s. Waterfront Market off Gastown area including pre- 
servation of 8,000 sq.ft. of N.H.B. shed: $500,000. . 

5. Preservation and restoration of Carnegie Library (to be added 
to City funds of $650,000): $500,000. 

6. Purchase and improvement of Victory Hotel facility: $300, 000 

Total - $4,550,000.00 

Alternative projects I would refer to Council for consideration 
are these: 

1 . Jericho Beach park, waterfront improvements: $1, 500, 000 .00 . 

2. Trout La"" swimming facility improvements : $1,400,000.00 

(one of these can, if Council agrees, be added to the 
first list to make up a total of close to $6 million) . 

Other projects open for consideration are set out in the City 
Manager ' s memo . ■ " 

Cent ' d . . 
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Urban Demonstration Program Funds (Cont'd) 

Attached to the memorandum was an appendix submitted by the 
City Manager setting out proposed priorities for various projects. 

MOVED by Aid. Rankin 

THAT the recommendation of the Mayor, contained in his memo 
dated February 15, 1977, be approved with the project for the 
Manhattan Apartments building being added as No. 7 on the list of 
projects in this memo. 


- CARRIED UNANIMOUSLY 


The Committee of the Whole rose and reported and the 
report of the Committee of the Whole was adopted. 


The Council adjourned at 10.30 p.m. 


The foregoing are Minutes of the/S|egular Council Meeting 
of February 15, 1977, adopted on' Fjebruary 22, 1977. 
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CITY OF VANCOUVER 

SPECIAL COUNCIL MEETING 

A Special Meeting of the Council of the City of Vancouver was 
held on Thursday, October 8, 1970, in the #1 Committee Room at 
9:30 A.M. with the following members of the Council present: 

PRESENT: Aldermen Adams, Bird, Broome, Calder, 

Linnell, Phillips, Rankin and Sweeney 

ABSENT : His Worship the Mayor (Civic Business) 

Alderman Hardwick 
Alderman Wilson 

CLERK TO THE COUNCIL : R. Thompson 


Alderman Adams was elected to the Chair. 


This meeting was called for the purpose of considering the 
application to amend the Zoning and Development By-law re roof 
signs . 

The City Clerk referred to the following resolution of the 
Council of October 6, 1970: 

"THAT the report of the Board of Administration dated 
October 2. 1970, regarding control of roof signs, be 
tabled and in the meantime the Corporation Counsel 
be requested to prepare an amendment to the Zoning and 
Development By-law, in accordance with the Council's 
resolution with a modification in respect to parapet walls 
and such amendment be submitted to the Council; in the 
meantime copies of the draft By-law be sent to the sign 
industry and they be advised they may make representations 
with regard to the By-law if they so wish." 

The Corporation Counsel advised the City Council that the 
direction to hear representations from the sign industry is unwise 
since an opportunity should be given to all sides to make 
representations at the same time and he, therefore, suggested 
that Council would be well advised to hold a further Public Hearing. 

Control of Roof Signs 

MOVED by Aid. Bird, 
SECONDED by Aid. Broome, 

THAT the Council resolution re control of roof signs, dated 
October 6, 1970, be rescinded. 

- CARRIED BY THE 
REQUIRED MAJORITY 


Public Hearing re Control of Roof Signs 

MOVED by Aid. Rankin, 

SECONDED by Aid. Linnell, 

THAT the Council, in its continuing consideration of the Director 

of Planning 's application to amend the Zoning and Development 
By-law in connection with roof signs, hold a further Public Hearing 
to hear representations with respect to the proposed By-law and 
the date for such Public Hearing to be determined by His Worship 
the Mayor and the City Clerk. 

- CARRIED 


The Special Meeting of the Council adjourned at 9:45 a.m. 


*** 


A-1 I 
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WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 

RECOMMENDATION ; 

1. Watermain Installations - 1976 Capital Budget 
The City Engineer reports as follows: 

"Watermain installations or replacements are required as follows: 

WATERWORKS PROJECT 619 

Street or Avenue From To 

MacKenzie Street 31st Avenue 32nd Avenue 

Trafalgar Street 31st Avenue 33rd Avenue 

42nd Avenue Balaclava Street MacKenzie Street 

43rd Avenue Carnarvon Street MacKenzie Street 

Balaclava Street 41st Avenue 42nd Avenue 

Estimated Cost: $84,000 

The above installations are to replace leaking steel mains. 

Since all our 1976 prior to paving work has been completed, the remaining 
balance under Waterworks Capital Account 128/7907, 'Prior to Paving - 1976 
Unappropriated,' is now available for other work. 

I RECOMMEND that Project 619 be approved for construction and that the 
required $84,000 be appropriated for this work from Waterworks Capital 
Account 128/7907, 'Prior to Paving - 1976 Unappropriated'." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
City Engineer be approved. 

2 . Local Improvement Procedure By-law 

The City Engineer reports as follows: 

"The Local Improvement Procedure By-Law (3614 as amended) relates the 
assessments for various types of Local Improvement to the zoning of the 
property. It classifies the zonings provided in the Zoning and Development 
By-law into three 'zoning groups'. At present these are: 

- 'Residential' (one and two-family) - all RA's, RS's, and RT's. 

- 'Multiple Dwelling and Local Commercial' - all RM's, CRM's and the 

West End District, plus C-1. 

- 'Business and Industrial' - all C's except C-1, all CM's, M's, P's and 

HA's and the Downtown District. 

(Comprehensive Development Districts are interpreted in each case according to 
the approved use) . 

A new designation, 'Fairview Multiple Dwelling District (FS-1) ' has 
replaced the special Commercial/Multiple Dwelling District (CRM's) in the 
Zoning and Development By-law and the Local Improvement Procedure By-law 
should be amended accordingly. 

I RECOMMEND that the Director of Legal Services be requested to bring 
forward a By-law to amend By-law No. 3614 so as to include 'Fairview 
Multiple Dwelling District' in the definition 'Multiple dwelling and local 
commercial district'." 


The City Manager RECOMMENDS that the above reccmnendation of the City 
Engineer be approved. 

FOR COUUOL ACTION SEE mi[l) .Ml 
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BUILDING AND PLANNING MATTERS 


INFORMATION 

1 . 5801 McKinnon Street - Neighbourhood Disturbance 

The City Clerk's Office has received a*petition from residents 
in the neighbourhood of the above address regarding the 
occupancy of the building and the behaviour of the people 
residing there. 


The Director of Permits and Licenses reports as follows: 


"Inspections of 5801 McKinnon Street show that the base- 
ment contains separate living quarters which are occupied 
by the owner of the house, Mrs. Surjit K. Sidhu who is a 
widow with three children. The main floor is occupied by 
a single woman with two children. The owner has been 
ordered to restore the building to its approved occupancy 
as a one family dwelling. 

The Vancouver Police Department advise that preliminary 
investigations do not show any outstanding offences against 
the residents at this address. They have contacted two of 
the petitioners who indicated that certain improvements in 
behaviour have already occurred. The Police are continuing 
their investigations which will take some time and a 
further report will be forthcoming. 

It should be noted that either of the two occupants or 
both of them could apply for consideration under the 
Hardship Policy." 

The City Manager submits the report of the Director of Permits and 
Licenses for Council's INFORMATION. 

*(Copy of petition on file in the City Clerk's Office.) 


RECOMMENDATION 

2 . Zoning and Development Fee By-Law - Renewals 


The Director of Planning and the Director of Finance report as follows: 

'City Council on August 10, 1976 approved an increase in fees for processing 
Development Permit Applications. The increase was as a result of a detailed 
review by Finance, Planning and Permits and Licenses Departments to attempt 
to recover the total costs associated with the processing of Development 
Permits. The effective date of the amending Fee By-Law was August 24, 1976. 

ADoroximately 200 Development Permits are issued each year for limited periods 
time in order to better control certain forms of development. These uses 
would include institutional uses, day care centres, homecrafts, newspaper 
distribution depots and other certain conditional uses. Under the present 
fee structure, each application for renewal requires payment of the full 
fee. Several complaints have been registered by the general public regarding 
the high fee required for these renewal applications. 
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Clause No. 2 Continued 


City Council on December 14, 1976 approved an amendment to the Fee By-Law 
to establish a fee of $15.00 for each homecraft renewal where the conditions 
have not changed. The first permit for a homecraft remains at $60.00. The 
Directors of Planning and Finance, at that time, indicated to Council that 
other renewal categories were being reviewed and that this further report 
would be forthcoming. 

The processing of renewal applications is generally less time consuming than 
the original Development Permit Application. It is therefore considered that 
a reduced fee for renewals would be justified. 

RECOMMENDATION : The Directors of Planning and Finance recommend as follows: 

A. That the renewal fee for Development Permit Applications, where condit- 
ions have not changed, in Schedules 1 and 2 of the Zoning and Develop- 
ment Fee By-Law No. 4188, with the exception of Clause A (Homecrafts) 
of Schedule 2, be set at $25.00. 

B. That the present fee requirement in these Schedules be continued as 
the charge for the original Development Permit Application. 

c. That the above recommendation regarding renewals (Item (a), be made 
retroactive to the effective date of August 24, 1976 and that approval 
be given for any necessary refunds. 

D. That the Director of Legal Services be instructed to make the necessary 
amendments to the Zoning and Development Fee By-Law No. 4188 to take 
into account the above-noted recommendations.' 


The City Manager RECOMMENDS that the foregoing recommendation of the Directors of 
Planning and Finance be approved. 


fOR COUNCIL ACTION SEE PAQE{Sl.S2t 
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FIRE AND TRAFFIC MATTERS 


CONSIDERATION 

1 . Chinese Cultural Centre Grant Request 

The City Engineer reports as follows : 

"In a letter dated January 6, 1977, (see attached) Mr. Gordon Mark 
of the Chinese Cultural Centre requests a grant to cover the costs of their 
annual Spring Festival Activities parade planned for Sunday, February 20, 1977 
on Pender Street from Carrall to Dunlevy Streets. 

This parade, with approximately 100 participants, will feature lion 
dances and fireworks and commence at 1:00 p.m. from 313 E. Pender Street, will 
proceed west on Pender Street to Carrall Street, where they will reverse their 
direction and return to the starting point, with celebrations terminating at 
5:00 p.m. 


Being on a Sunday, the parade has the approval of the Chief Constable 
and the Police Department will provide special attention for the event. Further, 
there will be little disruption to transit and some re-routing will be readily 
accoimnodated . 

Temporary signing and barricading will be required for this parade 
as well as extra street cleaning. The estimated costs are as follows: 

a) temporary signing, barricades, etc. $275.00 

b) sanitation department $250 . 00 

TOTAL $525.00 

Should Council decide in favour of Mr. Gordon Mark's request for 
free services, it is suggested that this be done in the form of a grant in 
order that funds be apportioned to the applicable appropriations. The Comptroller 
of Budgets advises that, if approved, the funding for this grant will be provided 
for in the 1977 budget." 

The City Manager submits the above report of the City Engineer for 
CONSIDERATION. 


FOR COUNCIL ACTION SEE PAGE(S) 2^^?£ 
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FINANCE MATTERS 


RECOMMENDATION 

1. Staffing - Zoning Division 

The Director of Planning reports as follows: 

'There has become an apparent need to review the staffing of the Zoning 
Administration Group of the Zoning Division of the Planning Department. 
The Zoning Division consists of three groups: The Development Permit 
Group, the Zoning Administration Group and the Subdivision Group. 

The Zoning Administration Group is responsible for processing applications 
to rezone property in +:he City and to amend the Zoning and Development By- 
Law. The Group also performs administrative functions related to the 
Division and to the Board of Variance. 


The Zoning Administration Group includes the Group Leader and one Plan 
Checking Assistant III. A large portion of the Plan Checking Assistant's 
time is involved in processing appeals to the Board of Variance and 
related work. 

It had been anticipated that there would be a decline in the number of 
rezoning applications received, however, this has not been borne out. 
In fact, the number of applications received has been increasing steadily 
since 1974 when 37 applications were received, 57 in 1975 and 59 in 1976. 
The acreage involved with these applications has also considerably increased. 
The applications in 1974 involved 216 acres, in 1975 604 acres and in 1976 
1,362 acres. The processing of the applications has also become more 
complex. 

In addition, considerably more time is being spent dealing with enquiries. 
More public involvement is involved in the processing now, e.g. nine 
Public Information Meetings were held regarding rezoning applications in 
1976. This procedure was instituted in 1976 to provide for public involve- 
ment prior to the formal Public Hearing. It is anticipated that the number 
of Public Information Meetings will increase. It is also anticipated that 
during 1977 the number of rezoning applications will not decrease. 

The work of the Group progressed reasonably well in the latter part of 1976 
particularly in light of the increased activity in zoning matters and with 
the absence through sickness of the Zoning Planner. This has been achieved 
largely through extra efforts on the part of all staff involved and the use 
of temporary staff to assist the Group through 1976. 

The use of temporary help has become essential to maintain the improved 
processing of zoning matters and in order to be able to obtain and train 
a suitable person for this technical and complex work it is recommended 
that an additional position be established in the Zoning Administration 
Group. 


Estimated Costs 
Salaries 

(Based on 1976 Rates) 
P.C.A. $1,179 

Fringe Benefits (a 12% 

Furniture & Equipment 

No Furniture is required 
but a calculator will be 
needed 

TOTAL COST 


1977 ANNUAL 
(March 1, 1977) 

$11,790 $14,148 
1,415 1,698 

$13,205 $15,846 


115 

$13,320 $15,846 


Continued 
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Clause No. 1 Continued 

The Director of Planning recommends: 

A. That a position be established in the Zoning Administration Group 
and FURTHER, THAT the Director of Personnel Services be instructed 
to classify the position and submit his recomnendati on to the City 
Manager for approval . 

B. That the estimated costs for 1977 of $13,320 for salaries and 
equipment be approved in advance of the 1977 budget.' 

The City Manager RECOMMENDS that the recommendation of the Director of Planning 
be approved. 


2 . Civic Theatres - Staffing 

On October 26, 1976, Council approved the establishment of an 
additional clerical position at the Q.E.T. in order to provide 
training and to assist the Theatre Manager in the performance 
of administrative duties during the extremely busy period prior 
to the opening of the Orpheum Theatre. The first booking for the 
Orpheum is on March 19; the official opening, on April 2. 

In conjunction with the Theatre Manager, the Administrative 
Analyst has reviewed the anticipated work load associated with 
the general operation of the Orpheum Theatre. They propose 
the transfer of the clerical position referred to above to the 
Orpheum Theatre to assume responsibility for the general admin- 
istration, including custody of all equipment, preparation and 
submission of all relevant accounts and payrolls, care and 
custody of all supplies, both for use and resale, care and 
custody and deposit of all monies, supervision of the bars 
and the supervision of all technical and house arrangements 
for the performances. Occasionally, the incumbent will be 
called upon to supervise performances at the Q.E.T. and Play- 
house. It is further proposed to establish an additional posi- 
tion of Clerk-Typist at the Orpheum to act as secretary to the 
Orpheum Manager, do filing and mailing, prepare all monies for 
deposit, receive shipments, prepare stage accounts and admit 
authorized personnel to the premises. 

The annual recurring cost of the added position is approximately 
$10,200 at mid-step, including fringe benefits at 1976 rates. 
For an estimated ten-month period in 1977, the costs will be 
approximately $8,500. 

The City Manager RECOMMENDS as follows: 

A. That an additional Clerk-Typist position be approved in 
the Civic Theatres Department, subject to classification 
by the Director of Personnel Services. 

B. That funding in the amount of $8,500 be approved in advance 
of the 1977 budget. 


The V.M.R.E.U. has received a copy of this report. 


Continued. 
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RECOMMENDATION AND CONSIDERATION 

3. Report of the Coiranission of Inquiry on 
Property Assessment and Taxation in B.C. 

The Director of Finance submits the following report. 
" Introduction 

As Council is aware, the Province froze property assessments in B.C. at the 1974 
level and appointed a Provincial Commission of Inquiry on Property Assessment 
and Taxation, to study the entire problem of assessments and real property 
taxation in B.C., with a view to making appropriate legislation changes for 
the future. The work of the Commission was terminated by the Province in the 
summer of 1976 and a report prepared by the Commission was submitted to the 
Government. That report has now been released to the public. 

The City of Vancouver spent considerable time preparing a comprehensive sub- 
mission to the Commission of Inquiry, in order to represent to the Commission 
those factors and policies of greatest concern to the City. Mayor Volrich (at 
that time Alderman and Chairman of the Finance & Administration Committee) and 
myself presented the City's brief to the Commission in the spring of 1976. 

Main Points of the City of Vancouver Brief 

The City actually submitted two briefs to the Commission, one entitled 'Real 
Property Assessment and Taxation in Vancouver' and the second one concentrating 
on education financing, entitled 'Education Finance in B.C. and its Impact 
on Vancouver Taxpayers'. The submission on Real Property Assessment and 
Taxation contained thirteen recommendations, the most important ones of which 
are summarized below, and the Education Finance submission contained five 
recommendations. The most important points in the City's brief on Real 
Property Assessment and Taxation were as follows: 

1. Use current market values for assessment purposes, tax those values at 
100% of value, and provide differential mill rate capability to implement 
taxation policy. 

2. That the Province should pay full grants on Provincial-owned property. 

3. That properties should continue to be exempt under Section 396(c) of 
the Vancouver Charter, i.e. churches, charitable organizations, etc. 

4. That the concept of revenue sharing of Provincial growth taxes should 
be pursued. 

Recommendations of the McMath Report 

Appendix 2 attached to tfiis report very briefly summarizes the recommendations 
of the McMath Report. 

Appropriate Action at This Time 

After reviewing the recommendations of the McMath Commission, I find that I 
cannot support many of the recommendations; others I can support (i.e. would 
recommend to Council). Some of the recommendations agree with the City's 
expressed position and some do not. 

It would appear appropriate to concentrate on the single most critical difference 
between the McMath Commission's recommendations and the City's expressed position, 
specifically that dealing with a Province-wide business tax vs. differential 
mill rates. 


Continued 


MANAGEI^'S REPORT, Febiru^y 11, 1977 (FINANCE: A-7 - 4) 


Clause No. 3 Continued 


Recommendations 38 to 40 of the McMath Commission Report recommend that an 
additional tax, in the form of a business tax, significant in scale, be 
introduced on all business properties on a compulsory basis and at a uniform 
rate throughout the Province. They also recommend that some relief be 
offered to small businesses. Further they state that the business tax ought 
to be a tax on occupants allocated according to the market rents of the space 
occupied and with no tax payable on vacant space. 

These recommendations are for a business tax not too different from that 
presently levied by Vancouver. However, to have a Province-wide single 
rate business tax would remove flexibility currently enjoyed by Councils 
in implementing their particular taxation policies. There is no guarantee 
that Vancouver would be able to derive even its present level of business 
tax under such a scheme. The business tax also has other significant dis- 
advantages with regard to collectibility, that do not apply to real property 
taxation. The City of Vancouver was therefore in favor of eliminating the 
business tax and replacing it with a sufficiently flexible differential 
mill rate capability on the real property tax levy, such that Councils would 
have full capability of implementing the appropriate taxation distributional 
pol icies. 

City Council therefore approved in its submission to the McMath Commission 
that municipalities be given the power to set differential mill rates by use 
class of property with the allowed differential in the mill rates to be limited 
so that the highest may be no more than twice the lowest. This would not 
only allow Council to implement its taxation policies but it would also 
provide the means to maintain the existing distributional impact of taxes 
when the assessment restrictions were unwound and the roll unfrozen. 

I am therefore recommending that Council reiterate its position to the 
Provincial Government with respect to business taxes and the differential 
mill rate capability. 

The other major areas that Council may wish to consider are: 

(1) the question of schools paying general purposes taxes to 
the City, and the City paying school taxes on its property 
to the School Board; and 

(2) the question of taxing universities, colleges, theological 
colleges, hospitals, charitable organizations and churches. 

If Council does wish to consider these questions then I would 
recommend that they be referred to the Finance 8 Administration 
Committee for discussion. 

Provincial Government 

The Province's intentions are not known at this time but it is 
believed that they have been developing their own concepts somewhat 
independently of external input. The Province is aware of our 
submission to the Commission. It is generally expected that the 
Province will be bringing forward legislation this session but 
it is unknown as to what form the legislation will take. 

RECOMMENDATION 

I would therefore RECOMMEND that Council reiterate its position 
regarding differential mill rate capability in the real property 
taxation area." 


Continued 
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Clause NO. 3 Continued 

The City Manager RECOMMENDS approval of the recommendation of the 
Director of Finance and submits for Council's CONSIDERATION or 
for referral to the Finance S Administration Committee: 

A. the matter of schools paying general purposes taxes to 
the City, and the City paying school taxes on its 
property to the School Board; 

B. the matter of taxing universities, colleges, theological 
colleges, hospitals, charitable organizations and 
churches . 


RECOMMENDATION 

4. The Orpheum - Application for Licence - 
Government Liquor Act 

The Director of Legal Services reports as follows: 


"The Manager, Queen Elizabeth Theatre, has requested that 
application be made for a licence to sell liquor in 
The Orpheum. The Orpheum will open on March 19th, 19 77. 
Since this is a municipally owned cultural centre the 
Liquor Administration Board has requested that the appli- 
cation for a licence be accompanied by a resolution of 
Council authorizing the same. The City presently holds 
a licence to sell liquor in the Queen Elizabeth Theatre. 


It is recommended that authority be given to the Director 
of Legal Services to apply for a licence to sell liquor in 
The Orpheum and all subsequent renewals thereof; the annual 
fee of $100.00 for the 1977 liquor licence to be charged to 
the 19 77 auditorium operating budget." 

The City Manager RECOMMENDS that the foregoing recommendation 
of the Director of Legal Services be approved. 


fCR COUUai ACTION SEE PAGEfS) ,^^? -,^g6 
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PROPERTY MATTERS 


RE COMMEN DAT I ON 

1. Additional Costs for Alterations to 517 Hamilton Street 
The Director of Finance reports as follows. 

"517 Hamilton Street is a City-owned building, currently under major alterations, 
with the ground floor to be used for City purposes and the upstairs to be used 
for a hostel. The ground floor alterations were funded from General City Funds 
and the upstairs from the Property Endowment Fund. 

The Assistant Director for Construction & Maintenance, of the Permits & Licenses 
Department, has advised that serious problems have been encountered in the 
project, related to the second floor (the hostel). These problems have 
caused extra costs in the amount of $29,900. 

The proper source of funds for this is the Property Endowment Fund. The Property 
Endowment Fund Board has approved the expenditure, and it is therefore 

Recommended that the Property Endowment Fund provide $29,900 
to complete the necessary alterations to the second floor of 
517 Hamilton Street for use as a hostel." 


The City Manager RECOMMENDS approval of the recommendations of the Directrar 
of Finance. 


2. Cost Incurred Regarding City-Owned Properties 
to Comply with Fire By-Law Regulations 


The Supervisor of Properties reports as follows: 

"On May 28, 1971; Council approved the setting aside of additional 
funds of $150,000.00 to cover anticipated expenditures 
incurred in "bringing up to the new Fire By-law standards certain 
City-owned properties tmder rental or lease agreements. These 
funds were to "be provided from Supplementary Capital Funds and 
were held in Account Code i4i7/7901 until the funds at that 
time "being used to meet these additional costs had "been 
exhausted. 


The point has now "been reached where the funds in Account 
Code 14147/1201 originally "being used for payment of these costs 
have been depleted and in fact over- expended. It is therefore 
recommended that the sum of $1^0, 000. 00 now sitting in Account 
Code 1^47/7901 (unappropriated) and set aside specifically 
for this purpose "be transferred to Account Code i4i47/l201 
so that the work of "bringing the Civic Revenue Buildings up to 
the required By-law standards can "be completed." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Properties "be approved. 


Cont'd 


The foregoing are Minutes of a Special Council 
meeting dated October 8, 1970. 
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Sale of portion of City-Owned lot W/S Commercial Drive 
between Venables and Parker Streets 


The Supervisor of Properties reports as follows: 

"Lot A of Lots 13-15, Block 23, D.L. 264A has been released 
for sale by the Property Endowment Fund Board. The City 
Engineer requested dedication of a 10 ft. X 10 ft. corner 
for lane purposes and as a result of his survey of the 
property it was found that the improvements on the adjoining 
property {Sh of Lots 13-15, Block 23, D.L. 264A) encroach on 
the subject by 0.10 feet. 

Negotiations with the adjoining owner have resulted in an 
agreement whereby he will purchase 9.2 square feet (more or 
less) of the City lot and consolidate same with his property 
at a total cost to him of $195.00. 

Recommended that the South 0.10 feet of Lot A of Lots 13-15 
Block 23, D.L. 264A, be sold to the adjoining owner for the 
sum of $195.00 inclusive of all costs. 

It is also 

Recommended that a 10 ft. X 10 ft. corner cut-off at the 
North West Corner of Lot A of Lots 13-15, Block 23, D.L. 
264A be dedicated for lane purposes." 

The City Manager RECOMMENDS that the foregoing recommendations of 
the Supervisor of Properties be approved. 


4 . Encroachment E/S James Street north of 28th Ave. 

The Supervisor of Properties reports as follows:- 

"A concrete wall on privately owned Lot 2, Block 3 WJg, D.L. 632 
encroaches onto vacant City Lot 1, Block 3, V!h D.L. 632 
approximately two inches in depth and approximately 22 feet in 
length as shown on Plan LF7982. 

The City lot is vacant and it is proposed to advertise 
the lot for sale but in order to avoid a possible future 
dispute, it is desireable that the encroachment be removed 
or made legal by means of an encroachment agreement. 

The owners of Lot 2 desire the wall to remain in place and the 
Supervisor of Properties is of the opinion that this is 
acceptable, subject to the following conditions:- 

TERM: The life of the wall or 25 years, whichever is 
the lesser. 

RENT: $10.00 in lieu of rent. 

ADMINISTRATION FEE: In addition to the fee of $10.00 

the owners of Lot 2 to pay $25.00 

REGISTRATION FEE: Owner of Lot 2 to pay $5.00 

AGREEMENT: To be prepared by Director of Legal Services. 


Cont'd 
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The Supervisor of Properties is of the opinion that City Lot 1 
will suffer no loss in value as a result of the encroachment. 

It is recoxninended that the encroachment on to City Lot 1 be 
validated subject to the foregoing conditions." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Properties be approved. 


5. Burrard Street Widening 


The Supervisor of Properties reports as follows: 

"Reference is made to the City Manager's Report (Fire and 
Traffic) dated June 11, 1976, wherein one of the 
recommendations approved by City Council on June 15, 1976, 
was that the Supervisor of Properties be instructed to 
negotiate for property needed for Burrard Street Widening. 

Neonex Consumer Group Ltd. formerly Seaboard Advertising Co. 
Ltd. are owners of three properties affected by the Burrard 
Street Widening and have agreed to convey to the City those 
lands required as follows: 

Parcel (1) - S.W. Corner, 3rd Avenue and Burrard Street, 

Lot "A", Block 237, D.L. 526, Plan 6473. 


This property is a vacant 74.97 ft. X 40 ft. 
parcel of land zoned C-3A, currently rented 
to the adjoining tenant for the storage of 
boats . 

Purchase of the whole of Parcel "A" rather 
than the 24 ft. widening strip will provide 
the opportunity for exchanging land areas in 
connection with the negotiations now underway 
with the adjoining owner to the South, Lot "B" 
(Orr's Stores). It will also allow existing 
parking on Lot 17 to be retained which in turn 
will eliminate the breaking of tenants' leases 
and thereby reduce business disruption to a 
minimum. 

Negotiations with the owners and tenants on 
adjoining Lots "B" and 17 will be the subject 
of a later report. 

The owners have agreed to convey Parcel (1) 
to the City for the sum of $60,000.00 as of 
December 31, 1976, subject to a Neonex sign 
to remain rent free pending a two-week notice 
for removal, at no cost to the City. Sign to 
be removed not later than April 30, 1977. 
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Parcel (2) - N.W. Corner 4th Avenue and Burrard Street, 
Amended Lot 22, (See 125853L) , Block 237, 
D.L. 526, Plan 590, Zoned C-3A. 


The owners have agreed to convey the east 7.5 
feet thereof and 2 foot lane widening strip as 
shown on plan of subdivision marginally numbered 
LD 1541 on the following terms: 

(a) Loss of land (865.5 sq. ft.) $17,310.00 

(b) Loss of landscaping & fencing 350.00 

(c) City to pay for sign relocation. 
Sign relocation to be carried 

out by owner . 1,200.00 


Parcel (3) - S.f:. Corner 5th Avenue and Burrard Street, 
Lot 1, Block 268, D.L. 526, Plan 590, Zoned 
M-1 


(c) City Engineer to construct new retaining 
wall with fence on top to new property 
line at no cost to the owner. 

(d) Owners to relocate three signs to new 
property line on or before May 31, 1977 
at no cost to the City. 


It is recommended that the Supervisor of Properties be 
authorized to acquire those properties required for the 
widening of Burrard Street on the foregoing basis chargeable 
to Code #146/5921" 

The City Mana.ger FEC0?4MENDS that the foregoing recommendation of 
the Supervisor of Properties be approved. 


6. Lease of a portion of the Sterling Shipyard site 
to B.C. Ice & Storage 

The Sapervisor of Properties reports as follows: 

"On March 25, 1975, City Council, 'In Camera', approved 

the recommendation of the Supervisor of Properties and 

the City Manager, to acquire the property at 2089 Commissioner 

Street known as Sterling Shipyards Ltd. 

In this regard, the City of Vancouver acquired the site 
on June 23, 1975, subject to a lease to Sterling Shipyards 
Ltd. dated Kaj 22, 1959, which expires on May 24, 1980. 


$18,860.00 


The owners have agreed to convey the West 7 
feet thereof as shown on Plan marginally 
numbered LP 8032 on the following terns: 


(a) 
(b) 


Loss of land (840 sq. ft.) 

Compensation for loss of 
4 parking stalls 


$16,800.00 


3 ,200. 00 
$20,000.00 


Cent ' d 
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Clause #6 Continued ; 

On November 1, 1976, Sterling Shipyards Ltd. entered into 
a sub-lease agreement with the City's Engineering 
Department for use as a works yard. In the preparation 
of the site, it was noted by the adjacent owner, B.C. Ice 
& Storage Company, that the development by the City would 
impede ingress and egress of tandem vehicles to their 
property and in this regard, the Engineering Department 
agreed to sub-lease a portion, with the proviso that 
B.C. Ice & Storage Company pay the incurred expenses to 
date on the area involved. 

Following negotiations with the Company, they have agreed 
to sub-lease a portion of the site on the following basis :- 

A. Annual rental to be $300 in advance. 

B. Lease period to be ten years from 
January 31, 1977 to January 31, 1987, 
then year to year from February 1, 1987. 

C. Annual rental review clause from 
February 1, 1978. 

D. In addition to the annual rental, the 
Lessee to pay the cost of eight piles 
and fencing totaling $2,100.00 


The City Manager RECOMMENDS the foregoing recommendations of the 
Supervisor of Properties be approved. 


CONSIDERATION ; 

7. Open Bible Chapel - Exchange of 405 W. 10th Avenue 
for City-Owned Lots in Champlain Heights 


The Supe27visor of Properties reports as follows; 

"On February 2k, 1976, City Coimcil authorized the exchange of the 
property at I4O5 West 10th Avenue, required for civic purposes, 
for City-owned lots 5, 6, 7, District Lot 33!;, Plan 13993 in 
Champlain Heights. The parcels being exchanged were not of 
equal area or value, and the Society agreed to pay the dif- 
ference of $605,550.00 for the Champlain Heights property under 
an agreement for sale with a five-year term and annual payments 
of $50,000.00, plus interest at a rate of 11% with the total 
outstanding balance payable in the 5'th year. 

Under the conditions of the exchange, the Society was required to: 

Obtain approval in principle for their financing from 
C.M.H.C. and the B.C. Department of Housing by July 1, I976 
for their pnroposed development in Champlain Heights. 

Obtain a Development Permit for the development by 
July 15, 1976. 

Exchange the lands on the earlier of the fulfillment of the 
foregoing requirements or August 15, 1976. 


Cont'd 
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(PROPERTIES :A-9 - 6) 


Clause #7 Continued : 

The Society had not complied with conditions 1 and 2 by- 
August 15, 1976, and requested, and were granted by Council, 
an extension of the exchange date to December 31, I976. This 
was considered by the Society to be sufficient time to comply 
with items 1 and 2. 

In December I976 the Society submitted a $1,000.00 deposit and, 
by letter dated January I3, 1977 (Addendum A) , have requested 
the closing date for the exchange of lands be further extended 
to October 3I, 1977. 

The foregoing request by the Open Bible Chapel to extend the 
exchange date to October 3I, 1977 is submitted for Council 
consideration." 

The City Manager RECOMMENDS that Council agree to the request of 
the Open Bible Chapel to extend the exchange date to October 31st, 
1977 but submits for CONSIDERATION of Council whether as a matter 
of policy, all future sale of city lands should contain a 
provision that where an extension of completion date is granted 
by Council, interest should be payable from the time of the 
original date of sale. 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


I 


FEBRUARY 3, 1977 


A meeting of the Standing Committee of Council on Conmiunity Services 
was held on Thursday, February 3, 1977, in Committee Room No. 1, 
Third Floor, City Hall, at approximately 1:30 P.M. 


PRESENT : Alderman Rankin, Chairman 
Alderman Ford 
Alderman Gerard 

ABSENT : Alderman Bellamy 
Alderman Marzari 


ALSO PRESENT! 


Alderman Brown 
Alderman Gibson 


COMMITTEE CLERK: H. Dickson 


The Community Services Committee, at its meeting on January 13, 
1977, made six recommendations to Council for the provision of . 
day care facilities in the False Creek area at the Daon Develop- 
ment at 6th and Laurel. Those recommendations were as follows: 


A. THAT the City enter into a lease with Daon Develop- 
ment for day care premises at 6th and Laurel for 
three years at $5.00 per square foot per anniira with 
option to renew for two years at the same rate with 
Daon Development finishing the premises to the 
required day care standard for an additional $5000.00 
with the source of funds being the 1977 Revenue Budget; 
and that this lease be reviewed upon expiry of the 
three year period. 

B. THAT the Director of Legal Services and the Super- 
visor of Properties be instructed to draw up the 
necessary lease agreement. 

C. THAT the Director of Social Planning be instructed 
to review the False Creek Day Care Society's 1977 
day care operating budget in order to determine the 
appropriate sub-lease rate. 

D. THAT the Development Consultant report back to 
Council on the day care playground capital cost. 

E. THAT the Director of Legal Services and the Super- 
visor of Properties negotiate an extension of nine 
months on the lease of space in Hodson Manor for 
the Little People's Day Care. 

F. THAT the Director of Social Planning investigate 
the need for play school and after-school care 
programs for False Creek residents and report 
through the City Manager to the Community Services 
Committee . 


The Council, at its meeting on January 25, 1977, referred the 
matter back to the Committee. 


Continued on Page 2. 
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On Wednesday, February 2, 1977, the Director of Social Planning 
and several members of Council toured the False Creek area to 
examine potential day care sites. A number of possibilities 
arose and it was agreed to call an immediate meeting to discuss 
the alternatives . 

Representatives of the School Board and the Park Board and their 
staff, along with the False Creek Development Group and members 
of the Social Planning, Planning and Engineering Departments, were 
in attendance at a special meeting this date. 

1. False Creek Day Care 

The Chairman noted there were three members of the Commianity Services 
Committee present and it was 

RESOLVED 

THAT the meeting be constituted as a special meeting 
of the Community Services Committee. 


The Chairman opened the meeting by posing a n\amber of q ues tions' 
regarding a new location for day care in False Creek, including the 
feasibility of incorporating day care into the School Board's 
False Creek Elementary School which has already been designed and 
a development permit applied for. 

The questions posed by the Chairman were as follows: 

- Can or should the school be moved away from close 
proximity to residential units? 

- Can the park space to the east accommodate the school? 

- Will the school gymnasium be large enough to be useful 
after school hours for residents of False Creek; will it 
contain a suitable meeting room for False Creek residents? 

- Should the day care centre be located in False 
Creek school, in Hodson Manor, in the Netherlands 
building, at the Daon site or in the Phase II 
location? 


In response to these questions, Mrs. Margaret Andrew, Chairman of 
the School Board, read a prepared statement to the Coiranittee dated 
February 3, 1977 (copy circulated) which included statements that 
it is the responsibility of Council to assure immediate issuance 
of the development permit for the school and that any additional 
required community facilities should be provided by the City else- 
where on the False Creek site. 

The School Board Chairman pointed out the design of the school 
and necessary financial arrangements had been approved by the 
Department of Education on Friday, January 28, 1977, and that the 
school is scheduled to open in September 1978. Any thought of 
relocating or redesigning the school would further delay the open- 
ing date. The siting and design of the school was established in 
consultation with City officials, including the False Creek 
Development consultants. 


Continued on Page 3 
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Clause No. 1 Continued 

During discussion, representatives of the Park Board explained they 
may provide some funds towards the gymnasium and changing rooms in 
the school so that they will be available for community use. 

In response to the Committee's questions, the School Board repre- 
sentatives stated the gymnasium measures 50' x 81* with a 16' 
ceiling which possibly could be raised to 17' 10" under the plans 
approved by the Department of Education. 

The gymnasium ceiling could be extended to 22' in height but this 
would incur additional costs beyond what the Department of Education 
has approved . 

There is also a 2-classroom size library in the school which could 
be available for community use. 

It was also noted there is a crawl space beneath the school gymna- 
sium which possibly could be expanded at an additional cost by 
lowering the floor. (The school will be two storeys plus underground 
parking serviced by an elevator.) 

It was concluded it would be impractical to move the school at 
this late date. 

It was noted that a day care centre could not now be incorporated 
into the design of the school nor could it be attached to the school 
as the small school site does not provide sufficient space for the 
required fenced play area for a day care operation. 

Representatives of the School Board advised they would make any 
surplus space available for day care as they have done in other 
schools where need for education space has been reduced. 


Other Potential Locations 

The Chairman reminded those present that the Community Services 
Committee had not been enthusiastic about space provided by the 
Netherlands Association for day care, as it is located on a second 
floor and has no direct access to the play area; that the Committee 
had recommended the City lease space in the Daon Development but 
that Council had not approved this recommendation; and that Council 
has committed itself to leasing Hodson Manor (where the day care 
is now located) to the Multicultural Society. 

A representative of the Netherlands Association told the Committee 
his organization's facility can accommodate 17 children and there 
are only 10 children presently enrolled in the day care operation 
at Hodson Manor. He added that costs could be kept to $150.00 per 
child if the day care is moved to the Netherlands building. He 
inquired whether the Netherlands building could be licensed for 
day care use and was advised by the Director of Environmental 
Health that the Community Care Facilities Licensing Office has not 
yet examined the building. 

The Chairman suggested the Netherlands Association contact Commu- 
nity Care Facilities Licensing immediately on this matter. The 
Director of Environmental Health did indicate, however, that a 
day care centre should be contained on one floor rather than on 
two as may be the case in the Netherlands building. 


Continued on Page 4. 
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Clause No. 1 Continued 

During discussion of the best possible location for the day care 
centre, the False Creek Development Group stated it favours the 
Netherlands building and the Social Planning Department stated it 
favours the Daon location. It was pointed out by the City Manager 
that the Daon location involves relatively high capital costs and 
an on-going operating subsidy and that the City would lose $1900.00 
annually in potential ground rent by the reduction in the commercial 
area . 

It was also noted by representatives of the Social Planning Depart- 
ment that because of the restrictions inherent in the Netherlands 
building, a maximum of only 17 children could be accommodated and 
that an increased staff complement may be required, hence there 
could be an increase in the costs of operating day care in this 
building. 

The Chairman pointed out the Committee was faced with a question 
of providing good quality space in the Daon location at costs to 
the City or allowing the day care operation to move to the Nether- 
lands building which is not as suitable but which would not involve 
direct costs to the City. 

Costs of the City leasing day care space in the Daon Development 
were detailed in a Manager's Report to Council on January 11, 1977. 
Lease options, as contained in that report, are attached as Appendix 
I. 

Following discussion, it was 
RECOMMENDED 

A. THAT there be no change in the location and siting 
of the False Creek Elementary School. 

B. THAT the School Board be urged to provide a 22' 
ceiling in the gymnasium of the False Creek 
Elementary School. 

C. THAT the School Board investigate the feasibility 
of expanding the crawl space in the False Creek 
Elementary School to provide additional community 
use space. 

D. THAT the Development Permit Board be requested 
to expedite the issuance of a development permit 
for False Creek Elementary School. 

E. THAT City Council urge the Netherlands Association 
to apply for a license and open its day care centre 
in its building on Sitka Square. 


The meeting adjourned at approximately 3:15 P.M. 


DELEGATIONS THIS DAY 


FOR COUNCIL ACTION SEE PASE(S)i3?.:i^ 
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REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, February 22, 1977, in the Council Chamber, 
commencing at 2:00 p.m. 

PRESENT: Mayor Volrich 

Aldermen Bellamy, Brown, Ford, Gerard, 

Harcourt, Kennedy, Marzari, Puil 
and Rankin. 

ABSENT : Alderman Gibson (Civic Business) 


CLERK TO THE COUNCIL: D.H. Little. 


PRAYER 

The proceedings in the council chamber were opened with prayer. 

' IN CAMERA ' MEETING 

The Council was advised that there were matters to be 
considered 'In Camera' later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Brown 
SECONDED by Aid. Rankin 

THAT the Minutes of the Regular Council Meeting of February 
15, 1977, with the exception of the 'In Camera' portion, be 
adopted . 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Puil 
SECONDED by Aid . Kennedy 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Volrich in the Chair. 

- CARRIED UNANIMOUSLY 


DELEGATIONS 

1. Transfer of Self-serve License 
from 2150 Cambie Street to 
2808 West Broadway. 

The Council received a delegation from Mr. D. Sharp - Gulf 
Oil Canada Ltd., requesting that the self-service license privileges 
be transferred from the gasoline station at 2150 Cambie Street to 
2808 West Broadway. 

Council noted a City Manager's report dated February 18, 1977 
giving details of the development permit applications and other 
related facts. 

MOVED by Aid. Marzari 

THAT the request of Gulf Oil Canada Ltd., to transfer its 
self-service license privileges from 2150 Cambie Street to 2808 
West Broadway, be granted, and the necessary amendment to Schedule 
B of the License By-law be submitted to Council by the Director of 
Legal Services . 

- CARRIED UNANIMOUSLY 
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CITY OF VANCCUVER 

REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, October 20, 1970, in the Council Chamber, at 
approximately 9:30 A.M. 

PRESENT : His Worship the Mayor 

Aldermen Bird, Broome, Calder, Hardwick, 
Linnell, Phillips, Rankin and Wilson 

ABSENT : Alderman Adams 

Alderman Sweeney (Leave of Absence) 

CLERK TO THE COUNCIL : R, Thompson 

PRAYER The proceedings in the Council Chamber were opened 

with prayer, offered by the Rev, Dr , George Turpin, 
Civic Chaplain, 

INTRODUCTION : Right Honourable Joseph F. Cairns 
Lord Mayor of Belfast 


His Worship the Mayor introduced the Right Honourable 

Joseph F, Cairns, Lord Mayor of Belfast, who is paying an official 

visit to the City of Vancouver, The Lord Mayor acknowledged the 
introduction and spoke briefly to the Council, 

His Worship the Mayor presented to the Lord Mayor a set of gold 
cuff links and the Lord Mayor reciprocated by presenting a replica 
of the City of Belfast Coat of Arms, City of Belfast Year Book and 
a box of Irish linen handkerchiefs. 

ACKNOWLEDGEMENT 

His Worship the Mayor acknowledged the presence in the Council 
Chamber of students from Lord Byng Secondary School, 

' IN CAMERA ' MEETING 

The Council agreed to an 'In Camera' meeting later this day, 

ADOPTION OF MINUTES 

MOVED by Aid, Bird, 
SECONDED by Aid, Linnell, 

THAT the Minutes of the Regular Council meeting dated October 6. 
1970, be adopted. 

- CARRIED 

MOVED by Aid, Broome, 
SECONDED by Aid, Bird, 

THAT the Minutes of the Special Council Meeting dated 
October 8, 1970, be adopted. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid, Wilson, 
SECONDED by Aid, Calder, 

THAT this Council resolve itself into Committee of the Whole, 
His Worship the Mayor in the Chair, 

- CARRIED 
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DELEGATIONS (Cont'd) 
2 . complaint re Tax Buying Agency . 

Council, on February 8, 1977, approved a recommendation of the 
Community Services Committee concerning a Tax Buying Agency. The 
recommendation requested that the operator of Basmar Tax Services, 
56 East Hastings Street, appear before Council to show cause why 
his business license should not be suspended. 

Mr. Shepard, Counsel for the Company, addressed the Council, 
submitted a brief citing the incident from which the complaint 
originated and indicated that no transaction took place within 
the jurisdiction of the City. 

Mr. Lyle Torgeson, the complainant, also addressed Council and 
gave his views on the incident when he originally approached Basmar 
Tax Services . 

After due consideration, it was 

MOVED by Aid. Rankin 

THAT the business license of Basmar Tax Services of 56 East 
Hastings Street, be suspended for the balance of 1977. 

- CARRIED UNANIMOUSLY 


3 . 4584 West 1st Avenue - Additions 

The Council received a delegation from Mrs. M. Tomsich on the 
subject of the additions made to an existing dwelling at 4584 
West 1st Avenue. Mrs. Tomsich, a resident of the area, gave the 
history of the matter, urging that Council uphold the decision 
of the Board of Variance of April 23, 1975. 

Dr. Setty Pendakur also addressed Council on the matter giving 
his views and stating the various options open to Council. 

Council noted a report from the city Manager, dated February 
16, 1977 which detailed the history of the matter and the present 
situation. A letter from the Board of Variance, dated November 
16, 1976, was also noted, in which the Board respectfully requested 
that Council instruct the Director of Legal Services to take 
appropriate action immediately, based on the Board's decision of 
April 23, 1975. 

MOVED by Aid. Harcourt 

THAT the report of the City Manager, dated February 16, 1977, 
and the letter from the Board of Variance dated November 16, 1976, 
be received, on the understanding that the matter will be further 
discussed 'In Camera' later this day. 

- CARRIED UNANIMOUSLY 


4 . Bus Shelters 

The Council gave consideration to a report from the City 
Manager, dated February 11, 1977, concerning Bus Shelters, in which 
the City Engineer requested policy decisions on the subject. 
The City Engineer addressed Council and pointed out that, in the 
fourth paragraph of the report it should be noted that the elimin- 
ation of billboards was at bridgeheads and on rooftops only. 


Cont'd. 
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DELEGATIONS (Cont'd) 

Bus Shelters (Cont'd) 

The Council received the following delegations: 

Mr. W. Nicolle - Superior Signs Division - City Bench, proposing 
that the advertising on benches continue as is. 

Mr. T.G. Peters - Goodwill Advertising Co., Ltd., also proposing 
that bench advertising be continued. 

Mr . D . Rey - J.C. Decaux Ltd., submitted an illustrated brochure 
giving details of his Company's products and speaking in support 
of his Company's proposal. 

Mr. R.D. Sinclair - Seaboard Advertising Company, speaking in 
support of his Company's position and its proposal. 

Mr. N. Davidowicz - Killarney champlain citizens for Action, 
referred to bus shelters that were scheduled to be constructed but 
had not yet been installed, and spoke to, and filed with the council, 
a number of recommendations. 

MOVED by Aid. Puil 

THAT the City permit advertising on bus shelters on City street 
allowance and enter into agreements with private companies to supply, 
install and maintain bus shelters. 

- CARRIED 

(Aid. Brown and Rankin opposed) 

MOVED by Aid, Harcourt 

THAT the procedures outlined on page 2 of the City Manager's 
report dated February 11, 1977, be referred to the Standing Committee 
on Transportation for consideration and report. 

- CARRIED 

(Aid. Rankin opposed) 

5. City-owned Property at the N/W 

Corner of Jackson and Prior Street . 

The Council received a delegation from Pastor Annie Girard 
concerning the property at the North West corner of Jackson Avenue & 
Prior Street. In this regard Council also noted a report, dated 
February 11, 1977, from the City Manager. 

MOVED by Aid . Rankin 

THAT City-owned Lot A, Subdivision of Lots 17 & 18, Blocks 
D.L. 196 and 197, situated at the North West Corner of Jackson Avenue 
and Prior Street, be sold to Pastor Girard for the sum of $35,000 
on the understanding that 4 ft. for lane purposes will be dedicated 
to the City at some future date, should her church be demolished, 
and prior to any redevelopment of the property. 

- CARRIED UNANIMOUSLY 

The Council recessed at 3.55 p.m., and following 
an 'In camera' meeting in the Mayor's Office, 
reconvened in the Council chamber at 5.05 p.m., 
with the same Members present. 
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UNFINISHED BUSINESS 

1 . Salaries of Members of Council 

Council, on January 18, 1977, deferred consideration of a 
memorandum from the Mayor concerning the salaries of Members of 
Council. The Mayor had recommended a 6% increase in the salaries 
of the Aldermen and the Mayor for 1977, which is the lower level 
of the A.I.B, guidelines. The Mayor had withdrawn a further 
recommendation on the discontinuation of extra stipend for Deputy 
Mayor . 

MOVED by Aid. Harcourt 

THAT the recommendation of the Mayor, as contained in his memo- 
randum of January 17, 1977, be approved, whereby the salaries of 
Aldermen and Mayor be increased by 6% for 1977. 

- LOST (tie vote) 

Aid. Bellamy, Brown, Ford, Gerard and Rankin opposed) 


COMMUNICATIONS OR PETITIONS 

1. Request for Amendment to 
Vancouver City Charter. 

Council noted a letter, dated February 12, 1977, from Vancouver 
Council of Women in which the organization recommended that Section 
3 7 of the Vancouver City Charter be amended to include the word 
'Canadian' in respect of the qualifications for Mayor and Aldermen. 

The City Clerk, in a memorandum dated February 16, 1977, 
commented on the letter from the Vancouver Council of Women and 
recommended as follows: 

'THAT the Council, when next seeking Charter Amendments 
request a change whereby Section 37, re qualifications 
for running for civic office, be made to conform with 
Section 7, respecting qualifications for being placed 
on the Voters List, insofar as Canadian citizen is 
referred to. 

I would also recommend that Section 143, which sets out 
the Oath to be taken by Members of Council before 
assuming office, be changed similarly." 

MOVED by Aid. Rankin 

THAT the recommendation of the City Clerk, as stated above, 
be approved. 

- CARRIED UNANIMOUSLY 

2 . Proposed Text Amendment to Restrict 
Development in C2 Commercial Districts . 

Under date of February 14, 1977, the Suburban Business Property 
Owners' Association submitted a letter requesting to appear before 
Council on the proposed text amendment to restrict development in 
C2 Commercial Districts. Council was advised that the Director 
of Planning will be giving a report reference on the matter on 
March 8, 1977. 

MOVED by Aid . Brown 

THAT the request of the Suburban. Business Property Owners' 
Association to appear as a delegation be granted. 


- CARRIED UNANIMOUSLY 


Regular Council, February 22, 1977. . . . . . .5. 

COMMUNICATIONS OR PETITIONS (Cont'd) 

3 . Vancouver City Planning 
Commission By-law. 

At the last Council meeting instructions were issued to report 
to the February 22 Council Meeting, as a result of a review of the 
Vancouver City Planning Commission By-law, in the light of the 
Mayor's letter of February 14, proposing various changes. 

in this regard the Council noted a letter from the City Clerk 
requesting a further deferment to March 8, 1977, by which time 
the necessary discussions with the various parties will have taken 
place . 

MOVED by Aid. Rankin 

THAT further consideration of the Vancouver City Planning 
Commission By-law be deferred until March 8, 1977. 

- CARRIED UNANIMOUSLY 


4. Retention of Improvements 
at 3020 West 3rd Avenue. 

MOVED by Aid. Harcourt 

THAT the request of Mrs Dolores Dobrowolski to appear before 
Council as a delegation concerning improvements to a house at 
3020 West 3rd Avenue, be granted. 

- CARRIED UNANIMOUSLY 


5. Cultural Exchange Program - 
Grant Request. 

Council noted a letter dated February 9, 1977, from the Magee 
Secondary School, requesting financial support for a cultural 
exchange program between its School Band and schools in Quebec 
and Ontario. 

MOVED by Aid. Harcourt 

THAT no action be taken and the applicant be advised that 
Council is of the opinion that this is a matter for the consideration 
of the Provincial Government and the School Board. 

- CARRIED UNANIMOUSLY 

6. Request for Resolutions to be 
Considered at the Federation of 
Canadian Municipalities 1977 Conference . 

Under date of February 18, 1977, the City Clerk submitted 
a memorandum advising of the 1977 Conference of the Federation of 
Canadian Municipalities to be held in Toronto May 15 - 18, 1977. 
Department Heads were asked to submit proposed resolutions, however 
no resolutions were received. 

The Mayor, in a memorandum dated February 22, 1977, submitted 
a resolution and, after suggested changes to which the Mayor agreed, 
it was 


Cent ' d . . 
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COMMUNICATIONS OR PETITIONS (Cont ' d ) 

Resolutions - F.C.M. Conference (Cont'd) 

MOVED by Aid . Brown 

THAT WHEREAS the vitality and viability of our Canadian 
Confederation is at a crossroads because of the expressed intention 
of the Government of Quebec to pursue, by referendum means, 
independence for that Province; 

AND THEREFORE, the existence of Canada as a united nation 
now more than ever depends upon the individual and collective 
resolve of all citizens, from Pacific to Arctic to Atlantic, 
whatever their culture, language or regional affinity, to emphasize 
the merits of our diversity and thereby proclaim the benefits of 
federalism; 

THEREFORE BE IT RESOLVED THAT the Federation of Canadian 
Municipalities affirms its strong commitment to a vigorous, united 
Canada, a Canada within which all Provinces and all of our people 
can grow and prosper in harmony. 

- CARRIED UNANIMOUSLY 

Alderman Kennedy, at this point, submitted a resolution, and 
it was 

MOVED by Aid. Kennedy 

THAT WHEREAS the Federation of Canadian Municipalities 
will be meeting in Toronto on May 15 - 18, 1977, and suggestions 
for agenda items are being requested; 

AND WHEREAS the Federal Government has made several indications 
of willingness to participate with local governments on mass transit 
problems ; 

THEREFORE BE IT RESOLVED THAT the City of Vancouver requests 
this matter be made a topic of a special meeting to involve major 
cities, appropriate Provincial Departments and the Federal 
Government . 

- CARRIED UNANIMOUSLY 


7. Cars, Congestion and 

Pollution in the City . 

The Council noted a letter from Mr. Paul Wichlinski requesting 
to appear as a delegation concerning cars, congestion and pollution 
in the City. 

MOVED by Aid. Bellamy 

THAT the delegation request be granted and Mr. Wichlinski 
appear before the Standing Committee on Transporation . 

- LOST 

(Aid. Brown, Harcourt, Marzari, Puil, Rankin and 
the Mayor opposed) 


1 MOVED by Aid. Rankin 

!j THAT the delegation request be granted and Mr. Wichlinski 

j appear before Council. 

j - CARRIED 

i (Aid. Bellamy, Gerard and Puil opposed) 


I 
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COMMUNICATIONS OR PETITIONS (Cont'd) 

8. Use of Land at Entrance 
to Stanley Park. 

Council noted a letter, dated February 21, 1977, from the 
'Save the Entrance to Stanley Park' committee asking to appear 
as a delegation with respect to a proposal re the use of the land 
at the Park entrance . 

MOVED by Aid. Harcourt 

THAT the request be granted and council hear the delegation 
when the various options are before council for consideration. 
In the meantime, the organization be in touch with the Director 
of Planning to discuss its proposal. 

- CARRIED UNANIMOUSLY 


CITY MANAGER'S AND OTHER REPORTS 

A. CITY MANAGER'S 
GENERAL REPORT 
FEBRUARY 18, 19 77 . 

Works & Utility Matters 
(February 18, 1977) 

The Council considered this report which contains six clauses, 
identified as follows: 

Cl . 1. Closure of Portion of North Side of 19th Avenue, 

East of Sophia Street. 
Cl . 2. Local Improvement - Reduction in Scope. 
Cl . 3. Communication Channel for Connaught Bridge. 
Cl. 4. 944 Denman Street - Tree Relocation for crossing, 

D.P.A. 75969. 
Cl . 5. Recycling Pilot Project. 

Cl. 6. Initiation of Local Street Curbing and Paving - 
Mount Pleasant N.I. P. Area. 

Clauses 1, 2 and 3 . 

MOVED by Aid. Puil 

THAT the recommendations of the city Manager, as contained in 
clauses 1, 2 and 3 of this report, be approved. 

- CARRIED UNANIMOUSLY 

944 Denman Street - Tree Relocation 

for Crossing - D.P.A. 75969 

(Clause 4) 

MOVED by Aid. Gerard 

THAT the tree obstructing the proposed sidewalk crossing at 
944 Denman Street be relocated by the Park Board at the expense 
of the developer. 

- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Works & Utility Matters 
(February 18, 1977) (Cont'd ) 

Recycling Pilot Project 
(Clause 5) 

MOVED by Aid. Harcourt 

THAT the recommendations of the City Engineer, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 


Initiation of Local Street Curbing 

& Paving - Mount Pleasant N.I. P. Area. 

(Clause 6) 

MOVED by Aid. Marzari 

THAT recommendations A, B, D and E of the City Engineer, as 
contained in this clause be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY. 

MOVED by Aid. Marzari 

THAT recommendation C of the City Engineer, as contained in 
this clause, be approved. 

- LOST NOT HAVING RECEIVED 
THE REQUIRED MAJORITY. 

(Aid. Bellamy, Brown, Kennedy, Puil 
and the Mayor opposed) 


Building & Planning Matters 
(February 18, 1977) 

The Council considered this report which contains three 
clauses, identified as follows: 

Cl. 1. Harbour Park Feasibility Study. 

Cl. 2. Heritage Building Alterations - Hudson's Bay Store. 
Cl. 3. Rezoning Application - 869 East 21st Avenue. 

Harbour Park Feasibility Study 
(Clause 1) 

in considering this clause, the Council noted an Appendix from 
the Director of Planning, circulated this day for Council's inform- 
ation, proposing the Terms of Reference re the Feasibility Study. 
Mr. D. Hickley, representing the Director of Planning, spoke with 
respect to the property and gave the background of Council's action. 

Commissioner Bain, Chairman of the Park Board, also addressed 
Council, expressing concern and requesting close liaison between 
his Board, the Director of Planning and the City Engineer on any 
aspect of Harbour Park property. The request was agreed to. 

MOVED by Aid. Puil 

THAT this whole matter, including the proposed Terms of 
Reference, be deferred until the next regular meeting of Council. 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

« 

Building and Planning Matters 
(February 18, 1977) (Cont'd) 

Heritage Building Alterations - 
Hudson's Bay Store. 
(Clause 2) 

MOVED by Aid. Harcourt 

THAT the recommendation of the City Manager, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 

Rezoning Application - 
869 East 21st Avenue 
(Clause 3) 

MOVED by Aid. Bellamy 

THAT the recommendation of the City Manager, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 


Fire & Traffic Matters 
(February 18, 1977) 

The Council considered this report which contains two clauses, 
identified as follows: 

Cl. 1. Parking Meter Checker Program. 

Cl . 2. Lease of C.P.R. Right-of-Way to the City for Parking - 
West Boulevard from 37th Avenue to 42nd Avenue. 

Parking Meter Checker Program 
(Clause 1) 


MOVED by Aid. Harcourt 

THAT recommendations A, B and C of the City Engineer, as 
contained in this clause, be approved and recommendation D be 
referred to the Transportation Committee for consideration and 
report . 

- CARRIED UNANIMOUSLY 

Lease of C.P.R. Right-of-Way to the City 
for Parking - West Boulevard from 3 7th 
Avenue to 42nd Avenue. 

(Clause 2) 

At the request of the City Manager, this clause was withdrawn 
and referred back to the city Manager for further negotiations. 


Regular Council, February 22, 1977. 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Finance Matters 
(February 18, 1977) 

The Council considered this report which contains four clauses, 
identified as follows: 

Cl. 1. Library - Staffing. 

Cl . 2. Legal Expenses, P.C.599 Dennis, K.L.; Civil Action, 

E. Lazarov. 
Cl. 3. Certificate of Occupancy Program. 

Cl. 4. Marathon Realty Company Limited and Development of 
Area 2, False Creek (North Side) 

Library - Staffing 
(Clause 1) 

MOVED by Aid. Rankin 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 

Legal Expenses, P.C.599 Dennis, K.L; 

Civil Action, E. Lazarov. 

(Clause 2) 

MOVED by Aid. Rankin 

THAT the recommendation of the Vancouver Police Board, as 
contained in this clause, be approved. 

- CARRIED UNANIMOUSLY 

Certificate of Occupancy Program 
(Clause 3) 

Prior to consideration of this clause, the Director of Permits 
and Licenses gave a report reference as directed by Council at a 
previous meeting. 

MOVED by Aid. Rankin 

THAT the recommendation of the City Manager, as contained in 
this clause, be approved, subject to the necessary amendments to 
the Building By-law being enacted prior to the commencement of 
the Occupancy Program . 

- CARRIED 

(Aid. Gerard, Kennedy and Marzari opposed) 

The council recessed at 6.05 p.m. to reconvene 

to continue with Regular Council business 

following the Public Hearing scheduled for 7.30 p.m. 
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The Council, in Committee of the Whole, reconvened 
at 9:00 p.m., with Mayor Volrich in the chair and the 
following Members present: 

PRESENT: Mayor Volrich 

Aldermen Bellamy, Brown, Ford, Gerard, 
Harcourt, Kennedy, Marzari, 
Puil and Rankin. 

ABSENT : Alderman Gibson (Civic Business) 
CLERK TO THE COUNCIL: M. Kinsella. 


CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Finance Matters 
(February 18, 1977) (Cont'd) 

Marathon Realty Company Limited and 
Development of Area 2, False Creek 
(North Side) 

(Clause 4) 

MOVED by Aid. Marzari 

THAT consideration of this clause be deferred and Marathon 
Realty Company Limited be invited to present a report reference 
on its development plans for the North Side of False Creek. 

- CARRIED UNANIMOUSLY 

Property Matters 
(February 18, 1977) 

The Council considered this report which contains four clauses, 
identified as follows: 

Cl. 1. Establishing a Portion of City-owned Lot for Road 
Purposes . 

Cl. 2. Leasing of Water Lot 7030 at Jericho Beach. 
Cl. 3. Burrard Street Widening - Purchase of the East 

7 feet 1801 West Broadway. 
Cl. 4. Acquisition for Park Site #7 (West End Park and 

School Site) 1069 - 1089 Thurlow Street. 

Clauses 1-4 inclusive 

MOVED by Aid. Puil 

THAT the recommendations of the City Manager, as contained in 
clauses 1, 2, 3 and 4, be approved. 

- CARRIED UNANIMOUSLY 

I . Report of Standing Committee 
on Planning and Development 
(February 10, 1977) 

Planning Department's 
Annual Review 
(Clause 1) 

MOVED by Aid. Harcourt 

THAT the recommendation of the Committee, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 


Regular Council, October 20, 1G70 2 

UNFINISHED BUSINESS 

1, Garibaldi Olympic Development Association: 
Grant Request 


Arising from a Board of Administration report, dated October 6, 
1970. the following motion was tabled at the Council meeting on 
October 6: 

"THAT an additional grant of $5,000 be made to the 
Garibaldi Olympic Development Association in connection 
with its promotional expenses respecting Whistler 
Mountain as a potential site for the 1976 Winter 
01 ympics . " 

MOVED by Aid, Phillips, 

THAT this matter be tabled until the next meeting of the 
Council when it is anticipated all members of the Council will be 
present , 

- CARRIED 

2, Inhalation: Polish Remover 
and Glue Vapours 


At the meeting of Council on October 6th, a motion on this 
subject, standing in the name of Alderman Calder, was postponed 
to a later meeting at which the Alderman would be present. 

With the concurrence of the Council, Alderman Calder withdrew 
the motion, 

3 . Barber Shops Closing 

At the Council meeting on October 6th, the whole matter of barber 
shops closing was deferred, which included a motion proposed by 
Alderman Linnell, a Board of Administration report dated October 2, 
1970, and a letter from the Barbers Union, Local 120, 

There being no seconder to Alderman Linnell 's motion, the 
motion was therefore not put and no further action was taken on 
the subject matter, 

DELEGATION MATTERS 

It was agreed to defer the following matters pending the 
hearing of delegations later this day: 

(a) Sale of Cars by Dealers: 
Testing Stickers 

(b) Greater Vancouver Youth Communication 
Centre Service: 1866 West 2nd Avenue 


COMMUNICATIONS OR PETITIONS 

1, System of Rapid Transit 

Columbia Rapid Transit Lines Ltd , 

MOVED by Aid. Wilson, 

THAT the communication from Columbia Rapid Transit Lines Ltd, 
requesting the opportunity of introducing its system of rapid 
transit, be referred to the Standing Committee on Transportation 
and that arrangements be made to hear a delegation from the company 
by that Committee, 


- CARRIED 
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STANDING COMMITTEES & OTHER REPORTS (Cont'd) 

II. Report of Standing Coiranittees on 
Finance and Administration and 
Community Services. 
(February 10, 1977) 

Civic Grant Procedures 
and Guidelines . 
(Clause 1) 

MOVED by Aid. Rankin 

THAT the recommendations of the Committee, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 


III. Report of Standing committee 
on Community Services. 
(February 10, 1977) 

The council considered this report which contains three clauses, 
identified as follows: 

Cl . 1. Progress Report on THE 44. 

Cl . 2. Recreation Budget - THE 44 (Multi-use Centre) and 

Downtown Eastside Recreation Project. 
Cl . 3 . Operating Agreement and Budgets for THE 44 . 

Clauses 1-3 inclusive 

MOVED by Aid. Rankin 

THAT the recommendations of the Committee, as contained in 
clauses 1, 2 and 3 of this report, be approved. 

- CARRIED UNANIMOUSLY 


IV. Report of Standing committee 
on Finance and Administration 
(February 10, 1977) 

The council considered this report which contains three clauses, 
identified as follows: 

Cl . 1. 1977 Information Brochure Insert in Tax Notice. 

Cl. 2. Community Music School of Greater Vancouver - Request 

for Increased Civic Grant. 
Cl . 3 . 1977 Grant Request - Vancouver Art Gallery. 

1977 Information Brochure 
Insert in Tax Notice 
(Clause 1) 

MOVED by Aid. Brown 

THAT the recommendations of the committee, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 
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STANDING COMMITTEES & OTHER REPORTS (Cont'd) 

Report of Standing Committee on 
Finance and Administration 
(February 10, 1977) (Cont'd) 

Community Music School of Greater Vancouver 

Request for Increased Civic Grant. 

(Clause 2) 

MOVED by Aid . Brown 

THAT recommendation A of the Committee, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY. 

MOVED by Aid . Brown 

THAT recommendation B of the Committee, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 


1977 Grant Request - 
Vancouver Art Gallery. 
(Clause 3) 


MOVED by Aid. Brown 

THAT the recommendations of 
this clause, be approved. 


the Committee, as contained in 

- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY. 


V. Report of Standing Committee 
on Planning and Development 
(February 10, 1977) 

The Council considered this report which contains four clauses, 
identified as follows: 

Cl . 1. Status of Rezoning Applications. 

Cl. 2. Status Report on Major Development Permit Applications 
Cl . 3 . 1976 Census Figures. 

Cl. 4. Central Broadway Urban Design Guidelines. 
Clauses 1, 3 and 4. 

MOVED by Aid. Har court 

THAT the recommendations of the Committee, as contained in 
clauses 1, 3 and 4, be approved. 

- CARRIED UNANIMOUSLY 

Status Report on Major Development 

Permit Applications. 

(Clause 2) 

MOVED by Aid . Harcourt 

THAT recommendations A, B and C of the Committee, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 
(Aid. Rankin was opposed to Recommendation B.) 
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STANDING COMMITTEES AND OTHER REPORTS (Cont'd) 

VI . Report of Standing Committee on 
Finance and Administration 
(February 17, 1977) 

1977 Preliminary Revenue 
Budget Estimates. 
(Clause 1) 

MOVED by Aid. Brown 

THAT the recommendations of the Committee, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 


VII . Report of Standing Committee 
on Transportation. 
(February 17, 1977) 

The Council considered this report which contains two clauses, 
identified as follows: 

Cl . 1. Proposed Widening of the Stanley Park Roadway. 
Cl. 2. G.V.R.D. Regional Transportation Proposal. 

Proposed widening of the 
Stanley Park Roadway 
(Clause 1) 

MOVED by Aid. Kennedy 

THAT the recommendation of the Committee be amended and then 
approved as follows: 

'THAT prior to the joint Council/Park Board public meeting 
the Standing Committee on Transportation and appropriate 
City officials meet with the Park Board to discuss the 
original proposal and alternative options for provision 
of an emergency access strip in the Stanley Park Roadway 
widening proposal . ' 

- CARRIED UNANIMOUSLY 

Underlining denotes amendment . 

G.V.R.D. Regional Transportation Proposal 
(Clause 2) 

MOVED by Aid. Kennedy 

THAT the recommendation of the Committee, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 

G.V.R.D. Matters 

Alderman Brown queried whether it would be advisable for 
Council to express its views on the study by the University 
Endowment Lands Task Force at the present time, or wait until 
the report is filed. It was agreed that Council should withhold 
official comment until the report has been filed. 
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RISE FROM COMMITTEE OF THE WHOLE 

MOVED by Aid. Harcourt 

THAT the Committee of the Whole rise and Report. 

- CARRIED UNANIMOUSLY 

ADOPT REPORT OF COMMITTEE OF THE WHOLE 

MOVED by Aid. Harcourt 
SECONDED by Aid. Rankin 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 

BY-LAWS 

1. By-law to amend By-law No. 3 3 34, 

Being the Subdivision Control By-law. 

In accordance with the action of Council earlier this day, 
consideration of this by-law was deferred. (See page 11) 


MOTIONS 

A. Establishment for Road Purposes 
(S/E Corner Renfrew & McGill) 

MOVED by Aid. Rankin 
SECONDED by Aid. Bellamy 

THAT WHEREAS the City of Vancouver is the registered 
owner of Lot 36 5, Town of Hastings, Plan 100; 

AND WHEREAS it is deemed expedient and in the public 
interest to establish the above-described lands for road 
purposes ; 

THEREFORE BE IT RESOLVED that all that portion of 
Lot 365 except South 10 feet now lane. Town of Hastings, 
Plan 100, described as follows: 

Commencing at the northwesterly corner 
of said Lot 365, thence East 21 feet, 
following in the northerly limit of said 
Lot 365; 

Thence S690 09' W, 22.47 feet, more or 
less, to intersection with the westerly 
limit of said Lot 365 at a point 8 feet 
southerly from the northwesterly corner 
of said Lot 365; 

Thence north 8 feet following in the 
westerly limit of said Lot 365 to the 
point of commencement. 

The same as shown outlined red on plan 
prepared by A. Burhoe , B.C.L.S., dated 
January 4, 1977 and marginally numbered 
LF 8036, a print of which is hereunto 
attached, 

be and the same is hereby established for road purposes and 
declared to form and constitute portion of road. 

- CARRIED UNANIMOUSLY 


The Council adjourned at 9:40 p.m. 


The foregoing are Minutes of the Regu/{^r Council Meeting 
of February 22, 1977, adopted on Mardh/8, 1977. 



CITY CLERK 
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MANAGER'S REPORT 

February 18, 1977 

TO: Vancouver City Council 

SUBJECT: The Gulf Oil Canada Ltd. Gasoline Stations - 
2808 West Broadway and 2150 Cainbie Street 

CLASSIFICATION: CONSIDERATION 


The Director of Planning reports as follows: 

"The City Clerk has received a letter from Mr. D. J. Sharp (see Appendix 
I) requesting that the self-serve license privileges be transferred 
from the gasoline service station at 2150 Cambie Street (at 6th Avenue) 
to 2808 Vest Broadway (at Macdonald Street). 

The Develooment Permit Apolications providing the construction and/or 
additions to the above noted gasoline stations were processed as 
follows: 

1 . 2808 West Broadway at Macdonald Street - Development Permit #72434 

Aporoved bv the Director of Planning on March 8, 1976 'thereby 
permitting an addition of a 25' x 30' to the existing gasoline 
service station.' This gasoline service station was erected in 
1957 and will contain 4 service bays and 2 pump islands. 

2 . 2150 Cambie Street at 6th Avenue - Development Permit #64012 

Aoproved bv the Technical Planning Board on September 28, 1973 
'thereby permitting the demolition of the existing gasoline 
service station on this site and the construction of a new car 
wash with gasoline pumping facilities.' The approved aasoline 
service station includes a car wash, 4 pump islands, and kiosk. 
This gasoline service station will revert to full service. 

The statistics, submitted with the Manager's Report on Self-service 
Gasoline Stations, dated April 7, 1975 (approved by City Council 
April 15, 1975) listed Gulf Oil Canada Ltd. as havina a total of 57 
gasoline filling stations in the city, 6 of which were shown as being 
ooen or approved as self-service. Additional Gulf self-serve gasoline 
filling stations have been approved and Schedule 'B' of the License 
By-law controlling self-service gasoline stations now lists Gulf 
Oil Canada Ltd. as having 9 self-serve stations which would be 15.8% 
of the number stated in the City Manager's Report, generally within 
the City Council's limit of 15%. 

Gulf Oil Canada Limited advise that as of February 1, 1977, they have 
38 gasoline serve stations in the citv, 9 of which are self-serve. 
However, paragraph 7 explaining the Methods of Control contained in 
the City Manager's Report on April 7, 1975 stated: 

'In order to specify a limit on the number of self-serve gas 
stations it is clear that a number rather than a percentage 
should be given. However, a number would not necessarily 
account for differences in the size of companies. To 
overcome this, a method of control is proposed that fixes 
the number of self -serves at 15 percent for each company and 
calculated from that company's total service stations on 
April 1 , 1975 . Reduction in total numbers after that date 
would have no effect on the number of self-serves permitted, 
thus eliminating any encouragement of retention of marginal 
gas stations. Certain other provisions are included so as 
to be equitable to smaller companies.' 
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If this transfer of self-service license were permitted, the number of 
self-service gasoline stations would remain unchanaed. 

If this exchange of self-service license is allowed 2808 West Broadway 
at Macdonald Street should be added and 2150 Cambie Street at 6th 
Avenue deleted from the list of permitted self serve qasoline stations 
in Schedule 'B' of the License By-law regarding self-service aasoline 
service stations. 

Gulf nil Canada Ltd. has requested that they be permitted to aooear as 
a delegation before Council when this application is considered." 

The City Manager submits the foregoing report for the CONSIDERATION of City 
Council. 

DELEGATION: Gulf Oil Canada Ltd. 


FOR COUMCiL ACTION SEE PilGE(S) 1. 


MANAGER'S REPORT 


February 16, 1977 


TO: Vancouver City Council 

SUBJECT: 4584 West 1st Avenue, Vancouver, B.C. 
CLASSIFICATION: INFORMATION 

The Director of Planning reports as follows: 

"This report deals with additions made to the existing dwelling 4584 
West 1st Avenue. The Mayor at Councils meetinq of January 25, 1977 
on a request of Alderman Ford asked for a status report on this subject. 

BRIEF HISTORY 

This subject has a very long and complicated history. In March 1975 
a Building Perr^it was issued to carry out exterior alterations to the 
existing dwelling. It was later determined that a Development Permit 
Application should have been required for this work. Subsequently, 
later in March 1975, a Development Permit was issued on behalf of 
the Director of Planning permitting these alterations. An appeal 
filed by four neighbouring oroperty owners against this Development 
Permit Application was allowed by the Board of Variance. Bv this 
time, much of the work on the dwelling had been completed. The 
work, however, was stooped. 

The dwelling, as altered, would be non-conforming to the Floor Space 
Ratio and Height regulations of the (RS-1) One Family Dv/elling 
District Schedule. 

Subsequently, the matter was dealt with on several occasions by 
City Counci'i. On October 19, 1976 Council considered a report 
dated October 14, 1976 from the Director of Permits and Licenses 
(Aopendix 1), and resolved: 

'THAT the appropriate City Officials be requested to issue 
to the owner of 4584 West 1st Avenue, a development permit 
and building permit that comply with the proposed roof-line 
modification illustrated on the sketch submitted by the 
owners on October 6, 1975, subject to the appropriate plans 
being submitted. ' 

PRESENT SITUATION 

As a result of Council's resolution of October 19, 1976, a Development 
Permit Application #75874 was submitted by the owner's lawyer to 
alter the third storey of the dwelling. The drawings submitted with 
the aoplication were incomplete but indicated a modified roof-line 
as referred to in Council's resolution of October 19, 1976 (Appendix 2) 
and the applicant stated at that time that he would submit the additional 
information. On January 10, 1977 more complete plans were submitted, 
however, it should be noted that these refused drawinas do not comply 
with the proposed roof-line modification referred to in Council's 
resolution (Appendix 3 and 4) and, in fact, appear to represent the 
building as it now exists with little change. 

Since this Development Permit Application does not comply with Council's 
resolution and since the building exceeds the Floor Space Ratio and 
Height limitations of the (RS-1) District Schedule of the Zoning and 
Development By-law, the Director of Legal Services advises that the 
Director of Planning cannot issue the Development Permit. 

The Director of Legal Services is submitting a separate report setting 
out the various alternative courses of action available to Council. 



its the foregoing report of the Director of Plannina for 
ty Council. 


DELEGATION: Mrs. M. Tomsich. 


FOR COUHCIL ACTION SEE mi{S). 3.^. 
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MANAGER'S REPORT 

TO: VANCOUVER CITY COUNCIL Date; February H, 1977 

SUBJECT: BUS SHELTERS 

CLASSIFICATION: CONSIDERATION AND RECOMMENDATION 


The City Engineer reports as follows: 
"SUMMARY 


The following is a summary of the attached report on this matter. The 
report will be accompanied by a report reference to Council by the City Engineer, 

Currently, the City provides bus shelters at its own capital and operating 
costs. There are now 161 standard bus shelters which have cost $325,000 and the 
current Five Year Plan provides an additional $323,000 for more than 100 shelters 
to be built in the next five years. There are also agreements with two advertising 
companies which provide several hundred benches and rental to the City of $10 for 
each location in exchange for the right to advertise on the benches, 

A number of proposals have been received from private advertising companies 
to provide bus shelters, largely at their own capital and maintenance costs in 
exchange for the right to advertise on the bus shelters. Examples of such shelters 
with advertising have been in plnce for the past six months in various parts of the 
City, including Granville Mall, Royal Centre and beside the Royal Bank at Broadway 
and Cambie, The advantage to the City of permitting private firms to provide bus 
shelters in exchange for advertising lies in a significant saving in our capital 
program of shelter construction and the maintenance of the shelters. The City 
would, however, not be totally free of cost. 

Advertising on bus shelters is not permitted at this time as a matter of 
Council policy. In recent years Council has also undertaken to eliminate other 
forms of advertising such as billboards, and by-laws exist prohibiting sandwich 
boards and political advertising on City streets. Thus, the proposals by the 
private advertising companies renuire a major change in Council policy with regard 
to advertising on City streets. 


The attached report provides background on this matter, outlines the pros and 
cons relative to the major issues invo lve4,.describes the proposals of the various 
private firms and requests Council decision on the several issues noted. 

It should be noted that this matter has been to the Planning and Development 
Committee and to Council several times recently, A number of decisions have already 
been made by Council as outlined in the report. This includes the decision to permit 
nine Seaboard shelters on Granville Mall on a permanent basis, to permit six 
pilot shelters by Decaux of France at various locations and to select designs 
which would be appropriate. These steps have been carried out successfully and 
reauire no further Council decision at this time. The following matters, however, 
are presented to Council for consideration: 

CONSIDERATION 

The City Engineer requests decisions on: 

A, (i) Should the City continue its existing policy of prohibiting 

advertising on City streets and particularly on bus shelters, or 

(ii) Should the City permit advertising on bus shelters on City 
street allowance. 

B, (i) Should bus shelters continue to be constructed by City forces 

( any design possible, advertising also possible) or 

(ii) Should the City enter into agreements with private companies 
to supply, install and maintain bus shelters. 
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If Council decides on B(ii) , then one of the following procedures should be 
chosen: 

C. (i) Grant a monopoly to one company for the entire City for a stated 
period. This is the arrangement requested by Decaux of France, 
but would require a public referendum. 

(ii) Permit several private companies to provide shelters on a shared 
franchise basis. 

(iii) Proceed with formal tendering and accept the tender offering best 
value to the City. " 


If Coiancil selects to continue present city policies, the number of 
shelters will grow from 161 to 261 over the next five years. 

If Council opts for private shelters with advertising, as in A (ii) 
and B(ii) , the number of shelters will grow from 161 to 461 in the 
next two or three years, with less expenditure of city funds. 

Should Council favour the latter approach, the City Manager 
RECOMT^ENDS that formal tendering procedures be followed, as suggested 
in C (iii) . 


FOR COliNCfl ACTION SEE ?^Ql{S) J±, 


Regular Council, October 20. 1970 

COMMUNICATIONS OR PETITIONS (cont'd) 
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2, Vancouver Public Library Board: 
Resignation, Mr. Peter Grossman 

The Council noted a letter dated October 14, 1970, from the 
Vancouver Public Library Board advising of an extract from the 
Minutes of a meeting of that Board of October 16th concerning the 
resignation of the Director of the Public Library, Mr. Peter Grossman. 
The letter detailed the distinguished service rendered by 
Mr, Grossman to the Library, 

MOVED by Aid. Calder, 

THAT the letter from the Library Board be received and His 
Worship the Mayor write to Mr. Grossman expressing the Council's 
appreciation of his service to the citizens of Vancouver. 

- CARRIED 

3, Town Planning Commission: 

Greater Vancouver Area Rapid Transit Study 

In a letter dated October 16, 1S70, the Town Planning 
Commission advised of the following resolutions passed by the 
Commission at its special meeting on October 9th, on the matter 
of the Greater Vancouver Area Rapid Transit Study. 

(1) "THAT the Commission is favourably impressed with the 

Greater Vancouver Area Rapid Transit Study and urges 
Council to take the lead in bringing about its 
implementation, " 

(2) "THAT speculation in land for profit along the proposed 

transit routes should be minimized and consequently it 
is suggested that major requests for rezoning or 
applications for development in the vicinity of the 
transit corridors should be carefully reviewed in the 
context of the transit potential," 

MOVED by Aid, Bird, 

THAT this letter be received and the second resolution be 
referred to the Standing Committee on Planning and Development 
for consideration and report. 

- CARRIED 

BOARD OF ADMINISTRATION AND OTHER REPORTS 

A. General Report, October 16, 1970 

Street Cleaning - Gastown (Clause 3 ) 

MOVED by Aid. Broome, 

THAT this clause be not approved. 

- LOST 

Balance of Works and Utility Matters 

MOVED by Aid, Linnell, 

THAT the report of the Board of Administration (Works and 
Utility matters), dated October 16, 1970, be adopted, 

- CARRIED 

(Alderman Phillips, being affected by Clause 7 of the 
report, re underground wiring for new subdivisions, 
was excused from voting on this clause only) 


027 


February 11, 1977 


MANAGER'S REPORT 


TO: 


Mayor and Members of Council 


CLASSIFICATION: 


CONSIDERATION 


SUBJECT: 


City-owned property at the N/W corner 
of Jackson and Prior Street. 


The Supervisor of Properties reports as follows :- 

"City Council in considering a report of the Standing 
Committee on Community Services of December 2, 1976 
regarding the sale of City-owned property at the N/W 
corner of Jackson Avenue and Prior Street to the 
adjoining owner of 823 Jackson Avenue, Pastor Girard, 
resolved as follows: 

'That the Supervisor of Properties negotiate 
with Pastor A. Girard for the direct sale to 
Pastor Girard of City-owned Lot A, Subdivision 
of Lots 17 & 18, Block 103, District Lots 196 
and 197, situated at the NA? corner of Prior 
Street and Jackson Avenue; subject to Pastor 
Girard consolidating the City Property with 
the adjoining property which she owns and that 
a time limit of 60 days be set for negotiations 
upon expiry of which the Supervisor of Properties 
will report to Council on negotiations.* 

The Properties Division has had several meetings with 
Pastor Girard with the following results: 

Pastor Girard, by letter dated December 8, 1976, 
stated that she was willing to pay $35,000 for the 
City-owned property and agreed to consolidation 
with the City to pay for all legal and survey costs 
involved. It is noted that it is the opinion of the 
Supervisor of Properties that $35,000 is the current 
market value of the property. 

The City Engineer has indicated that before consolidation 
is approved, it is necessary that the owner dedicate 
the north four feet of her property to upgrade the 
present 12' lane. Because the present church building 
is situated on the proposed 4' lane dedication. Pastor 
Girard would be granted an encroachment agreement 
for the life of the church building at no cost to 
her. Pastor Girard refuses to dedicate any of the 
church property for lane purposes under any circumstances. 

It is Council procedure when selling direct to an 
adjoining owner to stipulate that the properties be 
consolidated and any necessary road and lane dedications 
be made at no cost to the City. 

In view of the circumstances. Council may wish to direct 
the Supervisor of Properties to advertise City-owned 
Lot 'A' for sale by tender. Pastor Girard could then 
tender her bid for Lot 'A' without having to consolidate. 

Pastor Girard would like to appear before Council to 
explain her position in this matter." 

The City Manager submits for Council's CONSIDERATION the matter of 
the Supervisor of Properties advertising City-owned Lot 'A' for 
sale by tender. 


DELEGATION THIS DAY - PASTOR ANNIE GIRARD 


FOR COUNCIL ACTION SEE PAGE(S) j6t 
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WORKS & UTILITY MATTERS 
CITY ENGINEER'S EEPORT 


RECOMMENDATION: 


1. Closure of Portion of North Side of 19th Avenue, East of Sophia Street - 
Abutting Lot 14, Except the South 7 Feet, Now Road, Block 71, District 
Lot 301, Plan 5112 


The City Engineer reports as follows: 

"An application has been received to purchase the south 7 feet of Lot 14, 
Block 71, District Lot 301, Plan 5112, which is presently established as road. 
The applicant wishes to consolidate the 7-foot road widening strip with the 
remainder of Lot 14. 

The 7 feet was established for street when it was planned to widen 19th 
Avenue to 80 feet. Present planning is for 19th Avenue to remain 66 feet in 
width and the 7-foot widening strip is not required. 

I RECOMMEND that the south 7 feet of Lot 14, Block 71, District Lot 301, 
Plan 5112, be closed, stopped up and conveyed to the abutting owner subject to 
the following conditions: 

(a) The closed portion of road to be consolidated with the remainder of Lot 14. 

(b) The value of the 7-foot strip to be $100 in accordance with the recom- 
mendation of the Supervisor of Properties." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
City Engineer be approved. 

2 . Local Improvement - Reduction in Scope 
The City Engineer reports as follows: 

"A project for Speed Deterrent Bumps as a Local Improvement was approved 
by Council at a Court of Revision on May 13, 1976, for the following lane: 

Lane west of Ontario St. from 28th Ave. to Peveril St. and 
Lane east of Peveril St. from 28th Ave. to the lane west of 
Ontario St. 

This project is for speed bumps in a 'Y' lane, the lane east of Peveril 
being a short part of the 'Y'. When the speed bumps in this project were being 
constructed, it was found that speed bumps could not be constructed in the short 
leg of the 'Y' without creating a potential hazard. They were, however, con- 
structed in the lane west of Ontario St. 

The speed bumps constructed do not benefit the property owners on the lane 
east of Peveril, and the project should be reduced in scope. The revised 
location of the project and the revised estimated costs are: 

Schedule //436, Item 269 

Lane west of Ontario St. from 28th Ave. to Peveril St. 

Property Owners 'Share $ 367 
City's Share 1,433 

Estimated Total Cost $1,800 

I RECOMMEND that Item 269 in Schedule 436 be reduced in scope as indicated 
in the body of this report." 


The City Manager RECOMMENDS that the foregoing recommendation of the City 
Engineer be approved. 
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3 _ Communication Channel for Connaught Bridge 
The City Engineer reports as follows: 

"For many years the bridge operator's cab on Connaught Bridge was equipped 
with a telephone to enable the operator to advise the Fire Department of bridge 
openings and to call for assistance in the event of trouble with the bridge 
machinery. About 1970 the underwater cable was damaged and the telephone put 
out of action. As a substitute measure an old radio from the Engineering Depart- 
ment system was placed in the cab, and the bridge operator relayed his messages 
through the Department's radio dispatcher. This method provided an adequate 
service at very little expense. However, with the installation of the new radio 
system in the Engineering Department it was realized that the bridge radio had 
never been authorized and therefore was not provided for in the new installation. 
It is essential that the bridge operator have communication, and this can be 
provided most economically by means of a radio within the new Engineering Depart- 
ment system. 

I RECOMMEND that a new radio be authorized for installation on Connaught 
Bridge and that funds, in the amount of $1,000.00, be approved for the purchase, 
in advance of the formal budget." 

The City Manager RECCMIENDS that the above recommendation of the City 
Engineer be approved. 


CONSIDERATION 

4. 944 Denman Street - Tree Relocation for Crossing 
D.P.A. 75969 


The City Engineer reports as follows : 

"On September 25, 1973, it was resolved 'that it be the policy of Council 
that before any trees on public property are removed in the West End area 
(all streets west of Burrard), such be referred to Council for Consideration'. 

A new structure is to be constructed which requires a sidewalk crossing 
on the south side of Barclay Street for access to parking. Ihere is a tree in 
the area of the proposed crossing. 

It is not practical to relocate the crossing satisfactorily because of 
the confines of the lot size and building location, therefore the tree will 
have to be relocated from this location. The Board of Parks and Recreation 
have advised that they will undertake the relocation of the tree at the 
expense of the developer. The architect has been advised and agrees to bear 
the expense of relocating the tree as a condition of the crossing approval." 

The City Manager submits the matter to Council for CONSIDERATION. 


5 . Recycling Pilot Project 

The City Engineer reports as follows: 
"A. BACKGROUND 

On October 16, 1973, Council approved a report on Recycling which authorized 
the establishment of two pilot recycling projects: 

i. Recycling Depot at Manitoba Works Yard 

ii. Collection of paper (mainly newspaper) in selected 
areas of the City. 

Although the depot and collection programs both began in February, 1974, 
operational costs, market changes and subsequent Council decisions resulted in the 
continuation of the recycling depot operation and termination of the paper collection 
program. 

Cont'd 
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Clause #5 continued 

This report reviews the operation of the recycling depot since its establish- 
ment in February, 1974 and recoimnends continuation of the recycling depot as the 
most effective and economic manner in which the City may participate in recycling. 

B. RECYCLING DEPOT OPERATION 

Since its opening on February 25, 1974, the Recycling Depot has been operated 
by a private businessman under the terms of a management agreement that provides 
for the supervision of the Depot in return for the revenue obtained from glass 
delivered to the Depot. This mode of operation has proven to be successful to date; 
and continuance of the depot is being discussed with the Operator. 

The depot costs and revenues from February 25, 1974, to December 31, 1976, are 
detailed as follows: 


1974 1975 1976 


CITY COSTS 


Initial Start-Up Costs $9,212 
Advertising Costs 3,032 

Operating Costs 3,402 8,192 $12,055 


Total Costs $15,646 $8,192 $12,055 
CITY REVENUE 

Paper (522 tons) 8,133 (595 tons) 3,660 (567 tons) 5,675 

Metal (106 tons) 2,786 (118 tons) 2,060 (94 tons) 1,211 


Total City Revenue $10,919 $5,720 $6,886 

Appropriation $13,500 


Annual Surplus or (deficit) $8,773 ($2,470) ($5,169) 

Accumulative Surplus $8,773 $6,303 $1,134 

or (deficit) 

* Contractor's Revenue 

(440 tons) $8,170 (550 tons) 11,000 (550 tons) $11,000 

Estimated Depot Costs and Revenues for 1977 
i) Costs 

- Depot Maintenance $2,000 

- Operating $8,000 


$10,000 


ii) Revenue 


- Paper 250 tons $2,000 

- Metal 100 tons 500 


$2,500 

iii) Deficit (1977) $7,500 


The amount of recyclable material received annually indicates that the 
recycling depot is receiving a stable citizen response and is most likely the 
most effective, economic manner in which the City may participate in recycling. 

* (glass revenue is paid directly to the depot manager under the terms 
of the management agreement . ) 

Cont'd. . . 
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Clause # 5 continued 


The City Engineer RECOMMENDS that: 

A) Council approve the operation of the Recycling Depot 
on a permaneit basis with funds to be provided in the 
annual budget, and the understanding that if there is 
a substantial increase in costs the matter will be 
reported to Council. 

B) The continuation be subject to the City Engineer negotiating 
satisfactory arrangements for the operation of the depot 
and sale of material delivered to the depot. 

C) Appropriations be provided in advance of the 1977 
Budget approval as follows: 

Operating Costs $10,000 

Revenue $2,500" 


Net City cost for 1977 $7,500 


The City Manager submits for CONSIDERATION of Council 
whether they wish to A) approve the recommendations of the 

the City Engineer 
or B) discontinue the recycling depot until 
such a time as recycling becomes 
economically viable. 


RECOMMENDATION AND CONSIDERATION 


6. Initiation of Local Street Curbing and Paving - 
Mount Pleasant N.I. P. Area 


The City Engineer reports as follows : 

"Council on September 28, 1976, approved the Concept Plan for the Mount 
Pleasant Triangle Neighbourhood Improvement Project. One of the items was 
'City should initiate curbing and full-width paving on all streets within the 
N.I. P. Triangle that are not yet improved'. The report proposed that the 
N.I. P. funds be used for about 25% of the cost with the Property Owners paying 
about 757o of their normal share and with about 75% of the normal City's share 
coming from Streets Capital. Appendix I to the Planning report noted that 

the City Engineer will report back on implementation details and 
administration'. This is that report. 

Funds & Timing 

The City-wide program for curbing and paving streets such as these is 
done by Petition. Broadly speaking, work petitioned for in one year is con- 
structed in the next year. Petitions submitted in 1976 will probably use all 
of the 1977 allocation from the Five-Year Capital Plan for this type of work. 
There is every reason to expect that petitions submitted in 1977 will similarly 
require all of the 1978 Basic allocation. The Mount Pleasant projects can be 
injected into this program only by holding over a major part of a year's 
petitions (which would merely defer the problem) or by the provision of 
Supplementary Capital. To reduce the impact on the Supplementary Capital 
Budget, we propose to spread the Mount Pleasant Work over two years, either 
1977 and 1978 or, if Supplementary Capital funds are not available in 1977, 
over the two years 1978 and 1979. Ihe N.I. P. project is to be completed in 
1979, and we would prefer to save that year as a cushion against delays. 

Subject to Council's action when it deals with this report, we will in- 
clude an item for $500,000 in our 1977 Supplementary Capital Requests to do 
the first half of the Mount Pleasant works in 1977. 


Cent' d 
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Clause #6 continued 


To do the work in 1977, the local improvement procedure must be started 
soon. The projects would be advanced to Council ('the first step') in March 
or April and would come before a Court of Revision in May or June. The early 
part of this procedure, therefore, will precede Council's consideration of the 
Supplementary Capital Budget. Notices would not be mailed to the Property 
Owners until at least mid-April, by which time the picture on Supplementary 
Capital should be much clearer. Council would not formally undertake the 
projects until after the Court of Revision, but aborting the procedure after 
notices had been mailed would be most undesirable. 

Degree of Relief 

The N.I, P. Concept Plan assigns an amount of money for the N.I. P. 
contribution rather than establishing a percentage share. The actual percentage 
by which the Property Owners ' rate will be reduced cannot be determined until 
detailed estimates of the Property Owners' and City's shares are made. Even 
then the increase in prices between 1977 and 1978 will be unknown. We propose, 
therefore, that a percentage reduction in the Property Owners' rate be set by 
Council when estimates have been made and the first group is advanced as local 
improvements and that this percentage stand for the second group, with any 
variation falling into the City's share. At the present time we expect the 
relief to Property Owners to be between 207o and 257.,. 

Application of Relief 

Most of this N.I. P. area is zoned one-or two-family ('residential' for 
local improvements) and the general discussion has been directed at these 
properties. There is, however, a fringe of commercial and multiple-dwelling 
zoning along Broadway and Kingsway and west of Guelph. The N.I. P. Committee 
has suggested that these properties receive the same per-foot relief as 
residential. This can be done fairly closely by setting different percentages 
in the by-law, based on estimated rates. 

Two paving and curbing petitions from blocks within the N.I, P. area will 
come before a Court of Revision on February 24, 1977. These should receive the 
same relief. Two other petitions came before a Court of Revision in May of 
1976 and the work has been done. The N.I. P. Committee feels these should also 
receive relief. The actual moves needed to give relief on the first two projects 
will depend on the timing of steps to come. On the latter two, it will be given 
as 'special relief under Section 67 of the By-law. It may not be possible to 
reduce the 1977 charge but, if not, 'double' relief can be given in 1978. 

Some other petitions are being circulated in the area. If these are returned 
and advanced in the same years as the N.I. P. initiatives, they would also receive 
relief. 

Projects 

These works are not proposed as an 'Area Project' but rather as a group of 
projects each one or two blocks long (a few three short blocks). Each of these 
projects would be subject to defeat by the owners in those blocks. 

First Half 

The N, I,P. Committee has suggested that priority be given to blocks adjoin- 
ing the intersections where traffic circles and diverters are to be installed 
and to blocks which form links between blocks now paved. 

The N.I. P. Concept Plan proposes the rezoning of an area west of Guelph 
Street. Since this could affect the pavement design and the local improvement 
rates, the block involved will be in the second group. 


Cont • d 
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Clause #6 continued 

Recommendations 

I, therefore, RECCMMEND: 

A. That the Director of Legal Services be requested to bring forward an amend- 
ment to the Local Improvement Procedure By-law to provide for Neighbourhood 
Improvement Project Relief on those local improvement projects advanced 
pursuant to Item 2(iv) of the Mount Pleasant N.I. P. Concept Plan. 

B. That the City Engineer be instructed to advance recommendations for these 
percentages when he has made detailed estimates and that the percentages 
for non-residential districts be set so that the relief in dollars per 
assessable foot is approximately equal to that in residential districts. 

C. That the properties on the projects by Petition, Items 17 & 18 of Schedule 
436 (Court of Revision May 13, 1976), be given the equivalent relief under 
Section 67 of the By-law. 

D. That the properties on the projects by Petition, Items 3 6e 27 of Schedule 
441 (Court of Revision February 24, 1977), be given the equivalent relief 
either under the amending provision in 'A' or under Section 67 of the By-law. 

E. That the City Engineer be instructed to advance, as local improvements on 
the Initiative, the paving and curbing of about one-half of the streets in 
the Mount Pleasant Triangle N.I. P. Area not now paved and curbed, for con- 
struction in 1977. The projects to be chosen on the basis set out under 
'Projects' and 'First Half above. 

(Note: Approval of 'E' will indicate an expectation that $500,000 of 
Supplementary Capital will be available for this work in 1977 but not 
a commitment.)" 


The City Manager RECOMMENDS approval of the above recommendations 

of the City Engineer, with the exception of recommendation C dealing 

with past projects. He submits recommendation C for CONSIDERATION 
of Council. 
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BUILDING & PLANNING MATTERS 

RECOMMENDATION 


1 . Harbour Park Feasibility Study 

The Director of Planning reports as follows: 

"The purposes of this report are to outline a feasibility study 
for the development of Harbour Park, and to request funds for the 
appointment of a market consultant to assist in carrying out this work." 

The study is conceived in two stages. First is an analysis of the 
future role and form of the West Georgia area. This study will help 
develop a context for the development of the City land as well as take 
advantage of a current opportunity to give direction to the development 
of the whole area. This stage will be conducted in-house with inputs 
from the Engineering Department. Second is a design study for the 
Harbour Park Site which will result in a concept scheme describing in 
detail proposed uses and physical form accompanied by financial 
analysis. Options will then be offered in terms of the amount of fin- 
ancial return to the City, together with comparative analysis. In order 
to obtain marketing input and financial evaluation throughout the 
design phase, we recommend that funds be allocated for the purpose of 
retaining a consultant. Up to $5000 will be required, the source of 
funds being the 1977 Revenue Budget. If this sum is approved, proposals 
will be so,li cited from local consultants, and the appointment will be 
made by the Director of Planning. 

The National Harbours Board has engaged a consultant team for a study 
of the Central Waterfront. They are also working on a concept scheme 
for the Harbour Park Site, with certain civic objectives in mind. We 
are contributing to their work on an on-going basis. 


A final report to Committee on the Harbour Park feasibility study is an- 
ticipated in April 1977. 

It is RECOMMENDED that: 

The sum of $5000 be allocated for the purpose of 
retaining a marketing consultant for the Harbour 
Park feasibility study. 


The City Manager RECOMMENDS that the recommendation of the 
Director of Planning be approved. 


2 • Heritage Building Alterations - Hudson's Bay Store 

The Director of Planning reports as follows: 

"The Hudson's Bay Store was designated by City Council in December 
of 1974. jUnder the provisions of the designation legislation, 
no exterior alterations may be made without Council's approval. 

Development Permit #75619, issued in October 1976, allowed al- 
terations to the basement restaurant. The Department of Permits 
and Licenses required an additional exit from the basement of 
the store to grade. On December 29, 1976, application was made 
for a minor amendment to Development Permit #75619. This amend- 
ment entails changing a show window on Georgia Street to a fire 
exit . 
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Clause #2 continued ; 

The Heritage Advisory Committee considered the plans at their 
meeting of January 24, 1977. They requested more information 
on the design and schedule of materials of the proposed exit 
and invited the applicant to the next meeting of the Committee. 

The application was again considered at the February 14 meetina 
and the Heritage Advisory Committee approved of the proposed ex- 
terior alterations to the Georgia Street fagade of the Hudson's 
Bay Store as shown on the revised drawings dated February 9, 
1977. 

It is RECOMMENDED that the proposed exterior alterations to 

the Hudson's Bay Store be approved." 

The City Manager RECOMMENDS that the recommendation of the 
Director of Planning be approved. 


3 . Rezoning Application - 869 East 21st Avenue 


The Director of Planning reports as follows: 

'An application has been received from Mr. Ozdoba, requesting an amendment 
to the Zoning and Development By-Law No. 3575 whereby the above-mentioned 
property be rezoned from (RS-1) One-Family Dwelling District to (RT-2) Two- 
Family Dwelling District for the purpose of: 

'Constructing a duplex for my family of six and for my mother on the 
other side. Presently we live in two-bedroom house and it is not 
comfortable, so we would like to put up a duplex where we can all 
live comfortable and the present rental availability is not all that 
great.' 

SITE DESCRIPTION 

The site is located on the north side of East 21st Avenue between Prince Albert 
and St. Catherines Streets. The rectangular site measures 49.5 feet along East 
21st Avenue and the lane to the north. The depth of the site is 122 feet giving 
a site area of 6,039 square feet. (See Appendix A). 

The site is zoned (RS-1) One-Family Dwelling District and is developed with a 
one-storey plus basement one-family dwelling in fair/good condition on the 
southerly portion of the lot and a small dwelling unit in fair condition on the 
northerly portion of the site abutting the City lane. 

The lands surrounding the site are zoned (RS-1) One-Family Dwelling District and 
generally developed with 1-lH storey plus basement one-family dwellings. An 
old local grocery store exists on the southwest corner of East 21st Avenue and 
St. Catherines Street. This store (non-conforming to both use and regulations) 
was in existence prior to enactment of the Zoning and Development By-Law No. 
3575 in 1956. 


BACKGROUND 

In 1925 Building Permits were issued for the construction of two one-family dwellings 
on the site. These dwelling units have been maintained since their construction 
without the necessity of subsequent Development Permit Applications. 

ANALYSIS 

Although two one-family dwellings on this site were approved in 1925, such a 
development has not been permitted subsequent to the enactment of the Zoning By- 
Law No. 2516 in 1938. Support cannot be given to the requested zoning to permit 
the development of a duplex on this site since this isolated site is surrounded 
by lands zoned and generally developed as an (RS-1) One-Family Dwelling District. 
Furthermore, sufficient lands within the City are zoned to permit development of 
two- family dwellings. 


Cont'd 
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Clause #3 continued : 

It should be noted that under the existing zoning a one-family dwelling may be 
permitted up to a maximum floor space ratio of 0.6 subject to other regulations 
of the (RS-1) One-Family Dwelling District Schedule. This site could therefore 
be redeveloped under the existing zoning with a one-family dwelling which may 
meet the needs of the applicant and would be in keeping with the character of the 
community. 


RECOMMENDATION: The Director of Planning recommends that the application be not 


The City Manager RECOMMENDS that the foregoinq recommendation of the Director of 
Planning be approved. 


approved. 



Regular Council, October 20, 1970 4 

BOARD OIP ADMINISTRATION AND OTHER REPORTS (cont'd) 

Social Service and Health Matters 

Dwelling in Basement at 
448 East 30th Avenue 

MOVED by Aid, Calder, 

THAT the report of the Board of Administration (Social Service 
and Health matters), dated October 16, 1970, be received for 
information , 

- CARRIED 

Building and Planning Matters 

Rezoning: N/W corner of Granville and 
King Edward Avenue (Clause 2) 


It was agreed to defer consideration of this clause pending 
the hearing of a delegation as requested. 

Balance of Building and Planning Matters 

MOVED by Aid, Hardwick, 

THAT in respect of report of the Board of Administration 
(Building and Planning matters), dated October 16, 1970, Clause 1 
be adopted and Clause 3 received for information, 

- CARRIED 

Fire and Traffic Matters 

Provincial Government Policy: 
Traffic Offences 


MOVED by Aid. Phillips, 

THAT the report of the Board of Administration (Fire and 
Traffic matters) , dated October 16, 1970, be received ; 

FURTHER THAT a detailed report be submitted by the Board of 
Administration as to the improvements of traffic and safety on 
the streets as a result of the Provincial Government's policy, 

- CARRIED 

Finance Matters 

Tender: Two-Way Mobile 
Radio Equipment (Clause 3 ) 

The Board of Administration submitted report of the Purchasing 
Agent and City Engineer in connection with tenders for two-way 
mobile radio equipment. It is advised that the low bid was submitted 
by Canadian Motorola Electronics Co, at a total cost of $41,397,00, 
plus 5% Provincial S,S, Tax for goods made by non-union labour, 
and that the lowest bid for equipment made by union labour was sub- 
mitted by Canadian Marconi Company at a total cost of $44,091,18 
plus 5% Provincial S.S, Tax, The matter is referred to Council 
as union status is involved, 

MOVED by Aid, Bird, 

THAT the low iDid as submitted by Canadian Motorola Electronics 
Co,, in the amount of $41,397,00, plus 5% Provincial S.S, Tax, 
be accepted, subject to contract satisfactory to the Corporation 
Counsel , 


- CARRIED 
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FIRE AND TRAFFIC MATTERS 


RECOMMENDATION 

1 . Parking Meter Checker Program 

The City Engineer reports as follows : 

"On January 27, 1976, City Council approved the City Manager's report 
dated January 23, 1976 recommending establishment of a civilian Meter Checker 
patrol to enforce the Parking Meter By-law. Item #1 of the recommendations 
stated that the City Engineer should 'report back after three months of operation 
to finalize the permanent staff level, based on the violation rate after the 
expanded enforcement program'. In addition. Council 'requested the City Engineer 
to report in three months ' time on other enforcement duties which could be under- 
taken by the By-law Enforcement Officers'. 


On Wednesday, September 1, 1976, the first group of ten Meter Checkers 
commenced employment and were given a training course. The enforcement of the 
Parking Meter By-law was formally enacted by the Engineering Department on 
September 14, 1976 with the issuance of the first Notice of Parking Meter Violation. 

This report outlines the present status of the Meter Checker Program 
and makes recommendations on staff level and other duties. 


PRESENT STATUS 

The following are summaries of revenue, meter usage and meter violation 
data for the first 89 meter days of operation (September 14, 1976 to December 31, 
1976). Comparative 'before' figures are shown where applicable. 


Notices of Parking Violation 
Total notices written 
Total notices withdrawn (i) 
Total valid notices 


67,079 


3,044 
64,035 


(i) Withdrawals can be divided into two categories, 
errors and out-of-order meters. The mechanical 
parking meter in Vancouver is approximately 98.8% 
efficient. However, each day we receive calls to 
investigate approximately 1.2% (25) meters. Upon 
field investigation, we find approximately 0.4% 
(10) meters are malfunctioning. 


Total notices paid (ii) 


32,915 (54%) 


(ii) Fee schedule: 

Paid within 7 days $5.00 
Paid from 8th to 21st day $7.00 

(after second notice) 
Paid after 21 days $9.00 

(after third notice) 


2. Net Revenues (comparative 89 meter-day periods in 1975 and 1976) 


Fine Revenues: 1975 1976 

Fine revenues collected $31,224(iii) $192,022 

Operating costs: 

The Director of Finance reports: 
'that for the period September 14, 
1976 to December 31, 1976, the 
operating costs related to the 
By-law Fines Collections (Capital 

costs excluded) were: N/A (iv) $ 41,100 

Net Fine Revenues $31,224 $150,922 
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Clause No. 1 Continued 


Meter Revenues 

Meter revenues collected 

Operating costs: 

Maintenance and operation 
Enforcement 

Net Meter Revenues 
TOTAL NET REVENUES 


1975 
$100,235 

36,300(v) 
N/A (vi) 


$ 63,935 
$ 95,159 


1976 
$148,230 

40, 700 (v) 
69,850 

$ 37,680 
$188,602 


(iii) pro-rated from total 1975 fine revenue of $105,600. 

(iv) collected by Provincial Government; no cost to City. 

(v) pro-rated from total annual costs, 

(vi) 1975 enforcement by Police. 

The total increase in City revenue during the first 
89 meter days of the enforcement program was: 

($188,602 - $95,159) 


$93,443 


3 . Meter Usage and Meter Violation Rate 


Total number of meters 
% violations 
% occupancy 


BEFORE 
(Jan. 23/76 report) 

2063 

53% 

80% 


Nov. 


AFTER 
1976 Dec, 


1976 


2053 
26% 
73% 


2446 
21% 
72% 


The estimated annual increase in revenue from meter installations and 
enforcement is $300,000. This compares with the original estimate of 
only $150,000. 


The meter revenues will in all probability increase in the future as 
utilization of metered parking spaces increases. The meter usage 
surveys in November and December indicate more short-term meter space 
is available, and therefore, the objectives of the program are being 
achieved . 


STAFF LEVEL 


In the January 23, 1976 report, it was estimated that a staff level 
of 21 Meter Checkers was required to ensure the meter area received adequate 
coverage. Studies, at that time, indicated that the patrol rate might be 74 
meters per hour. The actual patrol rate averages 90 meters per hour. 

Because of this higher patrol rate and decreasing number of violations 
(53% down to 26%), a staff level of 15 Meter Checkers is now indicated. It should 
be noted that, since the start of the program, the staff level has dropped to 19 
Meter Checkers. The two vacancies have not been filled subject to the findings 
of this report. 

There are three options for the allocation of the existing Meter 
Checker personnel: 

1. Reduce the staff level to 15; 

2. Maintain the staff level and take on additional duties: 

3. Establish 15 permanent positions and reduce the force 
through attrition. 

The most appropriate method of reducing the staff level is through 
attrition since it ensures trained people to fill vacancies arising in the force. 
In addition, the extra staff will enable us to reduce the violation rate further 
and thereby produce more short-term parking. 

Continued . , . . 
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Clause No. 1 Continued 
OTHER DUTIES 

Possible other duties which have been suggested and our comments are: 

1) Enforce parking violations on private parking lots. 

There are two serious aspects to this added responsibility. The first 
is legality; the second is administrative. Our Meter Checkers are currently 
enforcing a parking by-law applicable only to City streets and have no rights 
on private land. The Director of Legal Services advises that legal changes 
involving special legislation and probably Charter revisions would be required 
to initiate this proposal. 

Administratively, when it is considered that the parking meters now 
patrolled represent less than 10% of the downtown parking supply, the staff 
would have to be increased to about 100 persons from the 15 proposed. This 
would not only create a large staff increase, but would also involve the 
City in a field that would cause poor public relations, many complaints and 
growing administrative costs for patrolling and collections. Benefits to the 
City are hard to find. Any plans for private lot enforcement will, therefore, 
require careful study and, at this time, should not be included in the Meter 
Checker Program. 

2) Enforce other parking infractions under the Street and Traffic By-law 
(lanes, corner clearances, loading zones). 

Most of the parking regulations in the Street and Traffic By-law were 
instituted to ensure the free movement of traffic related to specific needs. 
Because of this, many of the infractions encountered involve the removal, by 
towing, of the offending vehicle. At present, only a Police Officer can 
authorize the removal of a vehicle from a City street. A fragmentation of 
the ticketing and towing responsibilities is not advisable and it is 
considered appropriate that enforcement of the provisions of the Street and 
Traffic By-law remain a Police function. 

RECOMMENDATIONS 

The City Engineer RECOMMENDS that: 

A. The Meter Checker staff level be reduced from 21 to 15 positions. 

B. The four Meter Checker positions be reduced through attrition with a 
maximum retention of 12 months. 

C. That studies be undertaken by the City Engineer to examine other areas of 
the City for possible meter expansion, with a report to Council. 

D. No additional enforcement duties be undertaken at this time." 

The City Manager RECOMMENDS that the above report of the City Engineer 
be approved. 


Continued 
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CONSIDERATION 

2. Lease of C.P.R. Right-of-Way to the City for Parking - 
West Boulevard from 3 7th Avenue to 42nd Avenue 


The City Engineer reports as follows: 
"1. Background 

Since 1954, the City has leased a 21 foot strip of land from Canadian 
Pacific on the east side of West Boulevard from 37th Avenue to 42nd Avenue. This 
leased area is combined with the boulevard area in order to provide sufficient 
width to accommodate an off-street parking lot which serves the commercial district. 
The City pays an annual rental of $5 plus relief of taxes to Canadian Pacific 
(represented by Marathon Realty). If the 21 foot strip of C.P.R. land was not used 
with the City land for parking it would not be useable for any other purpose and 
taxes totalling approximately $2000 annual would be due. 

In December 1973, Marathon advised the City that they wished to 
renegotiate the terms of the lease and proposed that the rental be increased to 
$5000 to reflect market rental value of the land and still be exempted from 
property taxes of approximately $2000. Subsequently, after considerable negotiation 
with City staff, Marathon submitted a revised rental of $3840 annually which was 
submitted to Council for consideration on March 16, 1976. The report to Council 
pointed out that agreement with the proposed rental rate would constitute an increased 
subsidy to the Kerrisdale commercial district which was not common to other 
commercial areas in the city. When dealing with this matter. Council resolved that: 

'Council representation be made to CP. Rail to continue the lease at 
the present nominal rental on the grounds that the land is not rentable otherwise and 
they are saving annual taxes equal to $1896 in 1975 which they would otherwise pay.' 

Present Status 

Further discussions have been held with Marathon in order to resolve the matter 
of rental for the leased area. In correspondence to former Mayor Phillips dated 
August 3, 1976, Marathon's representative agreed only to reduce the rate from 
$3840 to $2550 annually (copy attached). In subsequent correspondence dated 
September 24, 1976, Marathon indicated that the latest proposal represented their 
final position and further, that they wished the matter to be resolved by March 1, 
1977. No further discussions have been held. 

Under the circumstances, the City is faced with two alternatives. They are 
as follows: 

1. Approve the lease as proposed by Marathon, increasing the rental from 
$5 to $2550 annually and continuing to exempt the C.P.R. from taxes 
amounting to approximately $2000 per year. 

2. Reiterate the previous Council resolution (above) and notify the C.P.R. 
that the City is not prepared to pay the increased rental and will not 
renew the lease and that taxes on the property will become due upon 
cancellation. 

The implication of the first alternative is that the City will be subsidizing a 
lot used largely by commuters (employees). This is not done elsewhere in the City. 

The implication of the second alternative is that if the C.P.R. decides to cancel 
the lease and pay the taxes, which is of no benefit to them, then the lot would not be 
useable for parking and 140 parking spaces would be lost. Should this happen, the 
City could lease its portion of the land for the use of adjacent merchants and 
businesses and let them lease the remainder from the C.P.R. if they wish to retain 
the parking. 


Continued. 
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Clause No. 2 Continued 


As outlined in the report to Council of March 16, 1976, there are no feasible 
alternatives available to the City such as parking meter installation or creation 
of a collective parking project which can be implemented to recover the rental and 
tax relief. These alternatives have been investigated but cannot be implemented 
on other than City-owned land (collective parking) or City street allowance 
(parking meters). 

CONSIDERATION 

Council is requested to consider the following options: 

A. Approve the terms of the lease as proposed and authorize the City 
Engineer to include $2550 covering rental for 1977 in the 1977 
Streets Maintenance Budget and in addition, exempt the C.P.R. from 
taxes in excess of $2000 annually. 

B. Notify the C.P.R. that unless they agree to retain the existing 
lease arrangement, the City is not prepared to continue the 
partnership on the lot and City taxes would become due on the C.P.R. 
land . " 

The City Manager submits the matter to Council for CONSIDERATION. 


FOR COUNCIL ACTION SEE PAQE{S) £^3.. 
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FINANCE MATTERS 

RECOMMENDATION 


1 , Library - Staffing 


The City Manager has received the following report from the 
Director of the Vancouver Public Library: 

"At its meeting on November 24th, 1976, the Library Board approved 
the upward reclassification of Business Manager (Library) position, 
pay grade 26 to pay grade 29 with a change in title. Head of 
Administrative Services - Library. The incumbent of this position 
will be supervising six (6) Departments: Bindery, Reference 
Stacks, Shipping, Maintenance, Typing Pool and Business Office. 
He will also be responsible for clarifying and reinforcing to all 
staff, accident prevention regulations and emergency procedures. 
With this added administrative responsibility, he requires a 
senior assistant to handle the greater complexity of work in 
controlling and recording library expenditures and revenues. 

Head of Administrative Services - Library (Business Manager) ; 
Accounting Clerk I (Library) ; Library Assistant II is the present 
staffing in Business Office and is not adequate for the increased 
volume of work. I propose the establishment of a new position. 
Accounting Clerk II, pay grade 18, comparable to the City's class 
specification. 

The Administrative Analyst has reviewed the organization and ad- 
ministration of the Central Office and notes that most of the 
duties of the additional position have been transferred from 
the Library's Business Manager in the course of a general reor- 
ganization of responsibilities. This is the first organizational 
change since 1969; the last increase in clerical staff being in 
1972. The volume and complexity of work load has increased 
significantly since 1969 as evidenced by the 67% increase in 
the number of branches being served from the Central Office. 
Furthermore, while circulation remained fairly constant for a 
number of years, the Library has experienced a 12% growth in 
circulation since 1974. It is noted that the Library's Personnel 
Department has classified this position as an Accounting Clerk II 
and report an annual cost, including fringe benefits at the first 
step of pay grade 18 at 1976 rates would be $13,198. 

The City Manager RECOMMENDS the establishment of an Accounting 
Clerk II position in the Library and the cost of $11,500 for 
the balance of 1977 be approved in advance of the 1977 budget. 

COTSTS I DERATION 

2. Legal Expenses, P.C. 599 Dennis, K.L.: 
Civil Action, E. Lazarov 


The Director of Legal Services reports as follows: 

"The following communication has been received from the 
Vancouver Police Board: 

'A letter was received from the Vancouver Policemen's 
Union together with an account submitted by Guild, Yule 
& Co. in the amount of $152.00 for professional services 
rendered in acting for P.C. 599 Dennis, K.L. in the civil 
action commenced by Mr. E. Lazarov. Mr. Lazarov had 
alleged that Constable Dennis had not conducted a proper 
investigation of a traffic accident in which he was involved 
on May 6, 1976. He later discontinued the action. The 
President of the Policemen's Union requested that the 
account be forwarded to City Council with a recommendation 
for payment. 


Cont'd 
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Clause #2 continued : 

Moved : 

THAT the account of Guild, Yule and Company in the 

amount of $152.00 for professional services rendered 

in acting for P.C. 599 Dennis, K.L. in the civil 

action commenced by Mr. Eugene Lazarov be forwarded 

to City Council with a recommendation that it be approved 

for payment by the City.' 

My comments on the above are as follows: 

Under the new Police Act, the City is now responsible for 
the acts of police officers if actions are brought against 
them. The Act also empowers Council to reimburse police 
officers who incur expense as a result of an action being 
brought against them. In the case above, Mr. Lazarov issued 
the Writ on his own and Constable Dennis sought legal advice 
to bring on a mption to strike the Writ out as disclosing no 
cause of action. Upon communicating with the Plaintiff, 
Dennis's solicitor learned that Mr. Lazarov had obtained 
advice of counsel that his claim was invalid and therefore 
discontinued the action. 

I have perused the bill (which is on file in my office) and 
find it quite reasonable under the circumstances." 

THE CITY MANAGER submits the foregoing report for the considera- 
tion of Council. 


RECOMMENDATION 


3 . Certificate of Occupancy Program 


The Director of Permits and Licenses reports as follows: 

"On January 11, 1977, City Council considered a City Manager's 
report dated January 7, 1977, regarding the implementation 
of a Certificate of Occupancy Program as required in Building 
By-law #4702. The City Council passed the following motion: 

'THAT consideration of this clause be deferred pending 
a report reference from the Director of Permits and 
Licenses and his appropriate officials. This report 
reference to include an outline of possible alterna- 
tives . ' 

ALTERNATIVE 

We have no alternative method of control to suggest in lieu 
of the Certificate of Occupancy, nor are we aware of any other 
area which employs such an alternative solution. The National 
Building Code as adopted by the Vancouver Building By-law No. 
4702 has made the requirements for Certificates of Occupancy 
mandatory. Most major cities across Canada and the majority 
of Greater Vancouver municipalities employ this method of 
control. 

Further to the City Manager report to Council dated January 7 , 
the following comments are presented over the points raised in 
City Council on January 11, 19 77, when dealing with the report. 

PURPOSE of the Certificate 

The purpose of a Certificate of Occupancy Program is to control 
the use (occupancy) of any prospective premises until such 
premises are safe to occupy. In particular the matter of 
adequate means of egress, fire protection and detection plus 
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Clause #3 continued ; 

health requirements must be met before approval to occupy a 
building is given in the form of a Certificate of Occupancy, 
In addition, the program enables the department to ensure that 
correlation of all inspections required is carried out prior to 
occupancy of the premises. 

LIABILITY 

The Director of Legal Services advises that there are some legal 
problems which should be looked at with respect to the wording 
in the Building By-law related to the issuing of Certificates of 
Occupancy, The present wording could lead one to falsely assume 
that the presence of a Certificate of Occupancy in a building is 
proof that the premises "comply fully with all by-laws adminis- 
tered by the Department of Permits and Licenses". If Council 
approved the implementation of the Certificate of Occupancy 
Program, the Director of Legal Sevices should be requested to 
prepare the appropriate amendments , 

FEES 

Where a Building Permit is issued to do the work, no additional 
Certificate of Occupancy fee is charged as the Building Permit 
fee includes the cost of issuing the Certificate of Occupancy. 


The $100 fee applies only where a Building Permit is not 
required, such as for a straight change of occupancy where 
no alterations or repairs take place, in which case the 
fee would cover the survey inspections needed from the 
Building, Plumbing, Electrical and Fire Warden staff and 
in some cases Health and Industrial Waste inspectors. The 
same fee would apply where there is a voluntary request for 
such a Certificate and inspections are required, 

SUMMARIZATION 

Due to the many safety factors that a Certificate of 
Occupancy Program can provide to the public, and since all 
costs of this program will be fully recovered, I request 
approval of the attached report on this matter, subject to 
the necessary amendments to the Building By-law being 
enacted prior to the commencement of the Occupancy Program," 

The City Manager RECOMMENDS that the recommendations of the 
Director of Permits and Licenses contained in the Manager's 
Report dated January 7, 19 7 7 be approved. 


CONSIDERATION 


4. Marathon Realty Company Limited and Development 
of Area 2, False Creek (North Side) 

The Director of Legal Services reports as follows: 

"An agreement is being prepared between the City and Marathon 
Realty Company Limited relative to the development of Area 
2, False Creek, The development will be carried out in 
stages over a period of years. Under Section 54A of the 
Subdivision Control By-law where there is a subdivision of a 
parcel of land exceeding twenty (20) acres there shall be 
conveyed to the City for park purposes a portion of such 
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Clause #4 continued : 

land not exceeding ten per cent. There is no provision in 
the by-law for developing large tracts of land such as Area 
2 in stages without resulting in the owner conveying to the 
City at each stage a portion of the subdivided lands for 
park purposes in accordance with the by-law. The proposed 
agreement anticipates the subdivision of Area 2 being car- 
ried out in stages, the terms of the agreement require 
Marathon to provide park lands which meet the by-law pro- 
visions but not necessarily at each stage in the develop- 
ment. To facilitate the preparation of this agreement it is 
necessary to amend Section 54 of the Subdivision Control By- 
law to permit the apportionment of the subdivided lands to 
be conveyed for park purposes in such manner at each stage 
of development as the City and the owner agree. 

Submitted herewith for the consideration of Council is a by- 
law to amend Section 54A of the Subdivision Control By-law 
to permit the City and the owner to enter into such an 
agreement. 


Should Council approve the above report the By-law will be 
presented later this day." 

The City Manager submits the foregoing report of the Director 
of Legal Services for the CONSIDERATION of Council. 


FOR COUNCIL ACTION SEE PAGE(S)24:^12^ 
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PROPERTY MATTERS 


RECOMMENDATION 

1, Establishing a Portion of City-Owned Lot for Road Purposes 

The Supervisor of Properties reports as follows: 

"Lot 365, Town of Hastings , Plan 100, situated on the 
southeast corner of Renfrew and McGill Streets is 
registered in the name of the City of Vancouver and 
is included in the properties under lease by the 
Pacific National Exhibition. 

The City Engineer has requested a small portion on 
the northwest corner of the above-described pro- 
perty be established for road purposes and the 
P.N.E. concur with this proposal. It is therefore 

Recommended that all that portion of Lot 365 except 
South 10 feet now lane. Town of Hastings, Plan 100, 
described as follows: 

Commencing at the northwesterly corner of said 
Lot 365, thence East 21 feet, following in the 
northerly limit of said Lot 365; 

Thence S69° 09' W, 22.47 feet, more or less, to 
intersection with the westerly limit of said 
Lot 365 at a point 8 feet southerly from the 
northwesterly corner of said Lot 365; 

Thence north 8 feet following in the westerly 
limit of said Lot 365 to the point of 
commencement . 

The same as shown outlined on plan prepared by 
A. Burhoe, B.C.L.S., dated January 4, 1977 and 
marginally numbered LF 8036, 


be established for road purposes and that the Formal 
Resolution establishing the same and submitted 
concurrently with this report be passed by Council." 

The City Manager RECOMMENDS that the foregoing recommendation 
of the Supervisor of Properties be approved. 


2 . Leasing of Water Lot 7030 at Jericho Beach 


The Supervisor of Properties reports as follows: 

"The City has received title to District Lot 4565 and 
District Lot 5098 situated at Jericho beach, east of 
Discovery Street. These were received by way of 
Crown Grant from Her Majesty the Queen in Right of the 
Province of British Columbia. This completes the 
assembly of Jericho lands and fulfills a committment 
made in 1966. These lands are for park purposes and 
are subject to a Right of Reverter in the event the 
land is used for any other purpose. 


Cont'd 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


Finance Matters (cont'd) 

Rental of Queen Elizabeth Playhouse: 
Metropolitan Health Service of Greater Vancouver 
(Clause 4) 


The Board of Administration submitted request of the 
Metropolitan Health Service of Greater Vancouver for a grant 
equal to the rental fee of the Queen Elizabeth Playhouse with 
respect to a meeting by the organization on November 30, 1970. 
It is stated the fees charged by the operator of the sound 
equipment will be borne by the Burnaby, Richmond and North Shore 
Health Departments. 

MOVED by Aid. Bird, 

THAT a grant of $180.00, equal to the rental fee for the 
Queen Elizabeth Playhouse, be approved to the Metropolitan Health 
Service of Greater Vancouver. 

- CARRIED BY THE 
REQUIRED MAJORITY 

Balance of Finance Matters 

MOVED by Aid. Bird, 

THAT, in respect of the report of the Board of Administration 
(Finance matters), dated October 16, 1970, Clauses 1 and 2 be 
adopted and Clause 5 received for information. 

- CARRIED 

B. Personnel Matters, Supplementary, 
October 16, 1970 


MOVED by Aid. Calder, 

THAT the report of the Board of Administration (Personnel 
matters. Supplementary), dated October 16, 1970, be adopted. 

- CARRIED 

C. Property Matters 
October 16, 1970 

MOVED by Aid. Wilson, 

THAT the report of the Board of Administration (Property 
matters), dated October 16, 1970, be adopted. 

- CARRIED 

D. Street Closure for Lions Dance 

The Council considered report of the Board of Administration 
dated October 14, 1970, in which it is advised the Hon Hsing 
Athletic Club is requesting the closure of Pender Street between 
Carrall and Gore Avenue on Sunday, October 25, between the hours 
of 1:00 p.m. and 4:00 p.m. for the purpose of holding the annual 
Lions Dance. 

MOVED by Aid. Wilson, 

THAT the following recommendation of the City Engineer as 
submitted by the Board of Administration be approved: 

'that Pender Street between Carrall Street and Gore Avenue be 
closed to vehicular traffic between the hours of 1:00 p.m. and 
4:00 p.m. on Sunday, October 25th, 1970, provided that costs of 
barricading and signing are borne by the applicant and the 
applicant enter into an agreement, satisfactory to the Corpor- 
ation Counsel, indemnifying the City against any claims that may 
arise from the festivities.' 

- CARRIED 
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The Provincial Government has also agreed to make 
available on a lease basis Water Lot 7030 abutting 
the described lands above, and also subject to the 
use being restricted to park purposes. 

This lease is proposed for a term of twenty years from 
January 1, 1977 with rent to be $25.00 per annum for the 
first 5 years, and ■ thereafter it shall be subject to 
review and adjustment at the discretion of the lessor 
for each successive five-year period. 

It is therefore recommended that the offer to lease 
Water Lot 7030 from the Provincial Government be 
accepted on the terms and conditions outlined above 
and the Director of Legal Services be authorized to 
execute this lease on behalf of the City of Vancouver. " 

The City Manager RECOMMENDS that the foregoing recommendation 
of the Supervisor of Properties be approved. 


3. Burrard Street Widening - Purchase of the East 7 feet 
1801 West Broadway 


The Supervisor of Properties reports as follows :- 

"Reference is made to the City Manager's report (Fire & Traffic) 
dated June 11, 1976 approved by Council on June 15, 1976, 
instructing the Supervisor of Properties to negotiate the 
acquisition of properties required for the Burrard Street 
widening . 

The owners of Lot 11, Block 327, D.L. 526, Plan 590, being 
1801 West Broadway have agreed to convey the east 7 x 125 feet 
of land for the sum of $21,875, this price to be inclusive 
of all considerations. 

It is noted that the present one-storey building on Lots 11 

& 12 will encroach to a minor degree on Burrard Street 

(Lot 11) after the conveyance of the east seven feet as shown 

on plan marginally numbered LF 8067. This plan also reveals 

a minor encroachment of the building on to Broadway involving 

Lot 12. As part of the overall settlement with this owner, it 

is proposed that the City grant an encroachment agreement 

at no cost, to run for the life of the building to validate these 

encroachments. The City Engineer endorses the proposal. 

It is recommended that the Supervisor of Properties be authorized 
to acquire that portion of the above property required for 
road purposes shown on plan marginally numbered LF 8039 on the 
foregoing basis, chargeable to Code #146/5921. 

It is also recommended that the owner be granted an encroachment 
agreement as aforesaid, such document to be drawn to the 
satisfaction of the Director of Legal Services and the 
Supervisor of Properties. 

The City Manager RECOMMENDS that the foregoing recommendations 
of the Supervisor of Properties be approved. 


Cent ' d 
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4. Acquisition for park site #7 (West End Park and school site) 
1069 - 1089 Thurlow Street 


The Supervisor of Properties reports as follows :- 

"The above property which is legally described as Lot 1, 
Block 23, D.L. 185, Plan 92, known as 1069-1089 Thurlow 
Street has been offered for sale to the City by the owners. 
Said property is located in the block bounded by Thurlow 
Pendrell, Bute and Comox Streets which form part of Park 
Site #7. 

These premises comprise two, two and one-half storey frame 

dwellings with full basements both erected in 1900 on a 

corner lot 66' x 131*, zoned W.E.D. The dwellings contain 

a total of 13 rooms on the main floor, 11 rooms on the 2nd 

floor and 9 rooms on the 3rd floor. Also, there are 42 

plumbing fixtures, the roofs are patent shingles, the exteriors are 

stucco and heat is supplied by two automatic gas-fired 

furnaces. These dwellings through neglect have been permitted 

to deteriorate and would require an expenditure of $115,000 

to $125,000 to be restored and maintained as a revenue 

producer in keeping with acceptable standards. There are 

presently seventeen transient type tenants occupying the dwellings, 

however, because of the large expenditure necessary in order 

to bring it up to meet the health and fire by-law requirements, 

the owners are endeavoring to assist the tenants in finding 

alternate accommodation and feel that they will be able to 

give the City vacant possession on or before April 30, 1977. 

Following negotiations with the representative of the owners, 

they have agreed to sell for the sum of $155,000 as of February 28, 

1977 with the owners retaining rent-free possession to 

April 30, 1977 after which date they will be in a position 

to give the City vacant possession. This purchase price is 

considered to be equitable and represents market value of vacant 

land in the area. The Superintendent of the Board of Parks 

and Recreation concurs with the purchase of this property 

and recommends that the dwelling be demolished when vacant. 

It is iscommended that the Supervisor of Properties be authorized 
to acquire Lot 1, Block 23, D.L. 185, Plan 92 known as 
1069 - 1089 Thurlow Street for the sum of $155,000 on the 
foregoing basis chargeable to code #4189/-.*' 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Properties be approved. 



REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 



FEBRUARY 10, 1977 


A meeting of the Standing Committee of Council on Planning 
and Development was held in the No. 1 Committee Room, Third Floor, 
City Hall, on Thursday, February 10, 1977 at approximately 9.30 a.m. 


ALSO PRESENT: Alderman Ford 

Alderman Gerrard 
Alderman Marzari 

CLERK TO THE 

COMMITTEE : M.L. Cross 


RECOMMENDATION 


1. Planning Department's Annual Review 

The Committee considered a memorandum from the Director of 
Planning dated February 3, 1977 forwarding the report entitled 
"Annual Review 1976-77 Vancouver City Planning Department" (on file 
in the City Clerk's Office). 

Mr. R. Spaxman, Director of Planning, advised that the Annual 
Review evaluates the work of the Department for 1976 and sets out 
a suggested work programme for 1977 and planning objectives for the 
City. 

In order to assist members of Council in determining what the 
work programme should be the report contains a number of charts 
which indicate 

suggested jobs for each Division for 1977 

allocation of staff to each job 

list of jobs which haven't been programmed. 

The Department suggested that the planning objectives for the 
City should be : 

1. To develop understanding of the City. 

2. To develop communications with the public and other 
governments. 

3. To improve the quality of life in the City and the 
opportunities for all to enjoy it. 

4. To provide a service to the community. 


PRESENT 


Alderman Harcourt, Chairman 
Alderman Brown 
Alderman Kennedy 


ABSENT 


Alderman Gibson 
Alderman Puil 
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In assisting Council to meet these objectives the Planning 
Department goals should be: 

1. To act as advisors to elected officials and the public 
in the decision-making process. 

2. To assist in the long-term development of the City. 

3. To recognize and communicate those issues and decisions 
which will affect the City and its Neighbourhoods. 

4. To seek the co-ordination of efforts in both the public 
and private sectors that will affect the quality of 
life in Vancouver. 

5. To respond to immediate "crises", many of which might 
involve the loss of future opportunities to the City. 

The following are the major areas of activity into which all 
the jobs in the Department fall: 

1. Develop Understanding of the City. 

2. Prepare Plans for the Whole City. 

3. Prepare Plans for Areas of the City. 

4. Design Projects, Programs and Development Control 
Techniques . 

5. Implement Specific Projects. . 

6. Control Development Through the Administration 
of By-laws . 

7. Assist Outside Boards, Commissions and other 
Departments and Levels of Government. 


8. Manage Internal Resources. 


Mr. Spaxman introduced the Division Heads of the Department 
who in turn described the jobs for their Division which were 
programmed into the suggested 1977 Work Programme, their staff 
resources and the jobs which had not yet been programmed: 

Messrs. T. Droettboom - Associate Director, Overall Planning 

R. Youngberg - Associate Director, Area Planning 

D. Hickley - Associate Director, Central Area 

A. Floyd - Acting Zoning Planner 

A. Geach - Assistant Director, Special Projects 

Mr. Spaxman noted that one of the areas where time and resources 
would not permit a substantial programme in 1977 is an Alternative 
Plans Programme which it is hoped would produce alternatives for 
the City's future and provide the capacity to look at inter- 
relationships of policies for housing, transportation, etc. If 
the City Planning Commission is revamped perhaps they could look 
at and assist on these policies. 
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Clause #1 continued: 


During a lengthy discussion the following points were raised 
by members of Council: 

the Planning Department should, at an early stage, 
bring to Council's attention the possible implica- 
tions of major issues - this would assist Aldermen 
in their day-to-day dealings with the public who 
enquire about major developments - Council shouldn't 
be made aware of the implications at the last minute. 

there seems to be inadequate co-ordination between 
Planning and Engineering about transportation i.e. 
truck route - this has to be part of the overall 
planning process. 

the two Department Heads and the Chairmen of the 
Planning and Development and Transportation Committees 
should meet and resolve the problem. 

is there enough communication with and information 
given to the public on issues before they reach the 
Council decision-making stage. 

is planning meant to be "understanding the City" or 
"communicating to the public" - don't guidelines have 
to be developed whereby people know exactly how and 
why the City is being developed. 

Alternative Plans Programme, Transit Planning and 
Truck Movement Routings should be programmed into the 
Work Programme of the Overall Planning Division. 

there should be a closer knit between the Central Area 
and the Overall Planning Divisions - there seems to be 
many areas of mutual concern. 

Reports on illegal units in single family dwellings and 
Small Lot Design Competition should be re-assessed 
before being abandoned from the 1977 work programme. 

Any items that are assigned to the work programme 
should have Council direction - much time has been 
spent on Harbour Park without a Council mandate. 

any requests from Council to add major tasks to the work 
programme should be reported to Committee as to how 
the work programme will be affected and which other 
projects will have to suffer because of reallocation 
of staff and time resources. 

The Committee 

RECOMMENDED 

THAT the report entitled "Annual Review 1976-1977 - Vancouver 
City Planning Department" be received. 


The meeting adjourned at 12.15 p.m. 



REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 

AND 

STANDING COMMITTEE OF COUNCIL 
ON FINi^NCE Se ADMINISTRATION 


II 


FEBRUARY 10, 1977 


A joint meeting of the Standing Committee of Council on Community 
Services and the Standing Committee of Council on Finance and 
Administration was held on Thursday, February 10, 1977, in Committee 
Room No. 1, Third Floor, City Hall, at approximately 1:30 P.M. 


PRESENT: 


COMMITTEE CLERK: 


Mayor Volrich, Chairman 
Alderman Rankin 
Alderman Bellamy 
Alderman Brown 
Alderman Ford 
Alderman Gerard 
Alderman Gibson 
Alderman Marzari 
Alderman Puil 

H. Dickson 


RECOMMENDATION 

1. Civic Grant Procedures and Guidelines 

The Committee had before it for consideration a Manager's 
Report dated January 24, 1977 (copy circulated) in which the 
Director of Social Planning presented a review of civic grant 
procedures and guidelines and a brief review of organizations 
which have received civic grants for three years. 

A representative of the Director of Social Planning appeared 
before the Committee and reviewed the proposed revisions in the 
procedures and guidelines which are to apply to grant requests 
for social services as contained in Appendix II of the Manager's 
Report. 

It was explained the intent of revising the procedures is 
to make them as explicit as possible. 

The Committee and the representative from the Social Planning 
Department reviewed the procedures and guidelines individually 
and there was brief discussion on each item. 

During discussion, it was noted that grant applicants have 
two opportunities to make a submission to Members of Council; 
firstly, at the annual joint meeting of the Community Services 
and Finance Committees and secondly, as a delegation before 
Council to appeal the decision of Council on a particular grant* 


It was also pointed out that every application for a civic 
grant is reported on by the Social Planning Department to either 
the joint meeting of the Community Services and Finance Committees 
early in each year or to the Community Services Committee through- 
out the year. 

During consideration of Procedure No. 7 on recreational grants, 
it was noted during discussion that the Park Board does not have 
authority to give direct grants but can provide assistance by way 
of loans or reduced or waived fees. 


Continued. 
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Clause No. 1 Continued 

During discussion of Guideline No. 2, that only non-profit 
organizations are eligible for civic grants, it was pointed out 
by the Social Planning Department's representative that it is 
not required that applicants be incorporated under the Society's 
Act although almost all of them are. However, applicants must 
provide audited financial statements. 

Under Guideline No. 4, relating to "core funding", some concern 
was expressed that for the City to become involved in "core fund- 
ing" indicates a firm commitment which could develop into a long 
term funding program. It was also noted that "core funding" , 
which is for administration, operating costs, and for basic staff 
services, can be used to direct an organization's services. 

It was also noted there are a large number of funding programs 
offered by the Federal and Provincial Governments through such 
branches as the Resources Board, the Alcohol and Drug Commission, 
the Non-Medical Use of Drugs Agency, the Department of Education, 
the Department of Labour, the Manpower and Immigration Department, 
and the Secretary of State. 

The Social Planning Department's representative advised the 
Committee there is an informal liaison between the three levels 
of government in discussing funding but that a request for a more 
formal staff liaison between the three governments would be help- 
ful. 

Some consideration was given by the Committee to establishing 
a limit on the amount provided by the City in grants to social 
service agencies either by an overall maximum limit on all grants 
or by establishing a limit of perhaps 8% on the annual increase 
in grants to organizations. It was suggested by the Mayor that 
Council should adopt a policy of limiting the increase in the 
amount of grants to applicants to 8%. 

Following discussion, it was 

RECOMMENDED 

A. THAT the proposed revisions in the procedures and 
guidelines, as shown in Appendix II, which apply 
to civic grants requests for social services be 
approved. 

B. THAT these procedures and guidelines be reviewed 
every two years by the appropriate standing com- 
mittee of the newly elected City Council. 

C. THAT the review of agencies having received civic 
grants for social services for three consecutive 
years, as shown in Appendix III, be received for 
information. * 

D. THAT financial assistance as requested by citizens' 
groups be submitted to Council through the Stand- 
ing Committee of Council on Community Services on 
the following basis: 

i) to assist citizens to organize themselves 
around specific neighbourhood and community 
issues and neighbourhood projects; 


*Figures pertaining to grants in Appendix III have been updated 
subsequent to the joint meeting at the request of the Social 
Planning Department. 
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ii) to assist citizens' groups to obtain and 

use expert technical and professional advice 
on how best to achieve the results they 
desire. 

iii) that such financial assistance be for a 

specific time period not to exceed one year, 
and that grants provided by City Council 
not be used to cover operating deficits. 


E. THAT the Director of Social Planning establish 

with representatives of the Federal and Provincial 
Governments a formal liaison committee which would 
meet regularly to consider funding of community 
service agencies. 


The meeting adjourned at approximately 2:25 P.M. 

FOR COUNCIL ACTION SEE PAGE(S) ...^itf^^S™- 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


I 


FEBRUARY 10, 1977 


A meeting of the Standing Committee of Council on Community Services 
was held on Thursday, February 10, 1977, in Committee Room No. 1, 
Third Floor, City Hall, at approximately 2:30 P.M. 


PRESENT: Alderman Rankin, Chairman 
Alderman Bellamy 
Alderman Ford 
Alderman Marzari 


ABSENT; 


COMMITTEE CLERK: 


Alderman Gerard 
H. Dickson 


RECOMMENDATION 


1 . Progress Report on THE 44 

The Committee had before it for consideration a Manager's 
Report dated January 25, 1977 (copy circulated) in which the 
Director of Social Planning reported on the operation of THE 44 
which operates seven days a week at 44 East Cordova. 

A representative of the Social Planning Department appeared 

before the Committee to speak to the report, pointing out that 
THE 44 is well used by residents of the area. 

Social Planning advised that the cafeteria at THE 44 is 
currently handling approximately 200 persons per meal and is 
equipped to serve approximately 500 persons per day. 

The bathing facility is receiving heavy use but could be 
expanded if additional staff were hired. 

Also appearing before the Committee was a representative of 
the Fire Warden with regard to the last paragraph in the Manager's 
Report in which the Director of Social Planning pointed out that 
the cafeteria cannot be used for recreational purposes after 
7:00 p.m. because of fire regulations. 

The representative of the Fire Warden explained that his 
department is compelled to enforce the regulations of the Pro- 
vincial Fire Marshall and in the case of THE 44, an additional fire 
exit is required in the front of the building before the cafeteria 
can be used as an assembly use after 7:00 p.m. 

It was also noted during discussion that the basement floor 
beneath the cafeteria is being used as an assembly hall and it 
too lacks proper exits to meet Provincial fire regulations. 

The Fire Warden representative suggested that floor plans of 
the cafeteria and basement levels should be submitted to the 
Provincial Fire Marshall with a written request that changes 
required to allow piiblic assembly use be specified. 

The Deputy Director of Finance pointed out to the Committee 
the City is still negotiating the purchase of this building and 
that Council had stipulated the building be put in a satisfactory 
state of repair prior to the City taking possession. A new exit 
for the cafeteria is one of the items being specified by the City 
prior to its taking possession. 
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Clause No. 1 Continued 

The Committee conceded it would be extremely difficult to 
provide a new exit from the basement, and following discussion, 
it was 

RECOMMENDED 

THAT the report dated January 25, 1977 on the progress 
of THE 44 be received, and that the Director of Social 
Planning report back in one month to the Community 
Services Committee with respect to use of the cafeteria 
and basement areas for recreational activities. 


2. Recreation Budget - THE 44 (Multiuse Centre) and 
Downtown Eastside Recreation Project 

The Committee had before it for consideration a Manager's 
Report dated February 7, 1977 (copy circulated) in which the 
Director of Social Planning and the Superintendent of Parks & 
Recreation presented proposed budgets for the recreation compo- 
nent of THE 44 and the Downtown Eastside Recreation Project for 
1977. 

It was noted in the report the combined budgets for 1976 
totalled $46,766.00 and the estimated combined budget for 1977 
is $64,752.00, the increase accounted by salary increments and 
additional supervision required for THE 44 's seven-day-a-week 
operation. Also contributing to the increase is the fact that 
THE 44 recreation budget is for 12 months in 1977 compared with 
5 months in 19 76. 

The report also noted City Council's motion of April 23, 1974 
stated that the Recreational Department of the Park Board operate 
the recreation program at THE 44 "with present staff". 

The report stated that if this resolution were implemented, 
it would eliminate all other recreation programs to downtown 
eastside residents, including out trips, pre-school programs, 
gymnasium programs to adults and socialization opportunities to 
handicapped, and the level of service at THE 44 would be reduced. 

In the report, the City Manager proposed two options: 

- funding as requested by the Director of Social Planning 
and the Superintendent of Parks & Recreation which would 
total $64,752.00, or 

- following the intent of Council's April 23, 1974 motion 
with minor additions which would total $36,687.00. 

Representatives of the Social Planning Department and the 
Park Board spoke to the Committee on this report, and following 
discussion, it was 

RECOMMENDED 

A. THAT funding in the amount of $64,7 52.00 be provided 
for recreation at THE 44 comprised of $31,761.00 for 
the Downtown Eastside Recreation Project and $32,991.00 
for the recreation component of THE 44. 

B. THAT in future years, the recreation budget for the 
downtown eastside be considered as part of the total 
Park Board budget. 
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BOARD 0? ADMINISTRATION AND OTHER REPORT (cont'd ) 

E. Report of Standing Committee 
on Planning and Development 
October 1, 1970 


The Council considered the report of the Standing Committee on 
Planning and Development of October 1, 1970, and noted that the 
recommendation in clause 3 with respect to the Civic funeral for 
Major Matthews had been adopted at the Council meeting of October 6, 
1970. 

MOVED by Aid. Bird, 

THAT, in respect of the report of the Standing Committee on 
Planning and Development dated October 1, 1970, Clauses 1 and 2 of 
Part I be adopted and Clause 4, Part II, received for information 
after inserting the words 'and Marathon Realty' after the word 'CPR' 
in the resolution on page 5. 

- CARRIED 

F. Report of Standing Committee 
on Health and Welfare 
October 1, 1970 

MOVED by Aid. Linnell, 

THAT the report of the Standing Committee on Health and Welfare 
dated October 1, 1970, be adopted. 

- CARRIED 

G. Report of Standing Committee 

on General Purposes, October 8, 1970 

MOVED by Aid. Broome, 

THAT, in respect of the report of the Standing Committee on 
General Purposes dated October 8, 1970, Clauses 1 and 3 of Part I 
be adopted and Clause 4 of Part II be received for information and 
with respect to Clause 2, the word 'same' be inserted before the 
word 'basis' and the word 'as' after the word 'basis' in the 
recommendation on page 2. 

- CARRIED 

(The recommendation, therefore, now reads as follows: 

'that the City of Vancouver continue to issue licenses 
for lotteries generally, on the same basis as in the 
past at the discretion of the Council'. ) 

H. Street Closure: 19th Avenue 
Oak Street to Laurel Street 

The Council considered a report of the Board of Administration 
under date of October 16, 1970, advising of request from Rabbi Hier, 
Schara Tzedeck, for permission to close 19th Avenue between Oak 
Street and Laurel Street on October 22, 1970 from 6:00 p.m. to 
9:00 p.m. for purposes of religious service in the street. 

MOVED by Aid. Broome, 

THAT the following recommendation of the City Engineer as 
submitted by the Board of Administration be approved: 

'that 19th Avenue from Oak Street to Laurel Street be closed 
to vehicular traffic on Thursday, October 22nd, 1970, from 
6:00 p.m. to 9:00 p.m. provided that costs of barricading 
and signing are borne by the applicant; that the applicant 
enter into an agreement, satisfactory to the Corporation 
Counsel, indemnifying the City against all possible claims 
that may arise from the festivities and that all details be 
to the satisfaction of the Chief Constable and the City 
Engineer . ' 

- CARRIED 
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3. Operating Agreement and Budgets for THE 44 

The Committee had before it for consideration a Manager's 
Report dated January 27, 1977 (copy circulated) in which the 
Director of Finance and the Director of Social Planning reported 
on the operating agreement and budgets for THE 44 for 1977 which 
totalled $242,908.79, of which the City of Vancouver's contribu- 
tion would be $67,597.50 and the Provincial Government's share 
would be $175,311.29. 

The total budget covers costs of the bathing facility, food 
services, recreation, general administration and operating costs, 
and rent. 

In addition to the basic budget, $26,892.00 is requested for 
new staff positions of which the City's share would be $13,446.00, 
if the Provincial Department of Human Resources agrees to pay 
50% of the cost of these additional staff positions. 

The Director of Social Planning reviewed the report with the 
Committee and following discussion, it was 

RECOMMENDED 

A. THAT cost-sharing between the City and the Provincial 
Department of Human Resources, as detailed in the 
City Manager's report dated January 27, 19 77 and its 
appendices, be approved. 

B. THAT the 1976 and 1977 budgets be approved as detailed 
in the City Manager's report dated January 27, 1977, 
and that the amount of $67,597.50 be approved in 
advance of the 1977 Operating Budget for the City's 
share of operating costs in 1977. 

C. THAT management of THE 44 continue under the Director 
of Social Planning who will report to the Community 
Services Committee prior to August 1977 on the subject 
of permanent auspices for this facility. 

D. THAT the recommendation of City Council of August 10, 
1976, regarding approval by Council of the meal-pricing 
structure for THE 44, be rescinded, as the financial 
responsibility for meal service costs has now been 
assumed by the Provincial Government. 

E. THAT Council approve the additional position, of a 
Clerk II for THE 44 at an estimated cost to the 
City of $4710.00, on ^he understanding that the 
service of this employee be also used on a part- 
time basis by the New Central Hotel, if and when the 
City operates that facility, with consequent adjust- 
ment of the cost-sharing for the position. 

F. THAT the position of door attendants be established 
for THE 44 and at an estimated cost to the City in 
1977 of $8736.00, on the understanding that the 
services of door attendants be also used on a part- 
time basis by the New Central Hotel, if and when 
the City operates that facility, with consequent 
adjustment of the cost-sharing. 

G. THAT the establishment of door attendants and a Clerk 
II position for THE 44 be subject to the approval of 
50% cost-sharing by the Provincial Department of Human 
Resources and subject to classification by the 
Director of Personnel Services. 


The meeting adjourned at approximately 3:20 P.M. 
FOR COUNCIL ACTIQM SEE PAGE(S) 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


February 10, 19 77 


A meeting of the Standing Committee of Council on Finance 
and Administration was held in the No. 3 Committee Room, third 
floor. City Hall on Thursday, February 10, 1977 at approximately 
2 : 30 p.m. 

PRESENT ; Mayor Volrich, Chairman 

Alderman Brown 
Alderman Gerard 
Alderman Gibson 
Alderman Puil 

ABSENT ; Alderman Marzari 

COmiTTEE CLERK; G. Barden 


RECOMMENDATION 


1 . 19 77 Information Brochure Insert in Tax Notice 

The Committee considered a Manager's report dated 
January 25, 1977 (copy circulated) wherein the Director of Finance 
reported on "1977 Information Brochure Insert in Tax Notice". 

The Committee noted that the newsletter sent out last year 
was favourably received and a similar newsletter should be sent 
out in 1977. It was felt that the newsletter could be mailed out 
with the tax notice except in heavy apartment areas, where the 
distribution should be carried out by postal walk. 

It was reported that brochures, etc. distributed by postal 
walk are sometimes just "dumped" in the lobby of apartment buildings 
and many tenants do not get copies. It was agreed that specific 
instructions should be given to the Post Office so that this does 
not happen. The Director of Finance estimated costs for such a 
postal walk would be $600 - 1,000. 

Following further discussion it was 

RECOriMENDED 

A. THAT the City include an insert with the 1977 tax. bill 
in the form of a newsletter at an estimated cost of 
$5,500 - 6,000. 

B. THAT the distribution of the newsletter in dense 
apartment areas be carried out by postal walk, 
the Director of Finance to report back on costs. 

C. THAT the services of lie. Elsie be used to provide the 
design and layout of the newsletter insert at an 
approximate cost of $500. 

D. THAT the Director of Finance contact the Vancouver School 
Board to obtain material it wishes included. 

E. THAT the appropriate information be forwarded to 
Mr. Elsie to prepare the design and layout. 

F. THAT a Committee of the Mayor, City Manager and the 
Director of Finance review and approve the insert for 
the tax notice . 
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2. Community Music School of Greater Vancouver - 
Request for Increased Civic Grant 


The Committee considered a Manager's report dated 
January 12, 1977 (copy circulated) wherein the Director of Finance 
reported on the Community Music School request for an increased 
civic grant. 

The Community Music School is requesting an amount of $8,100 
to fund part of additional costs to correct landscaping design 
faults in Vanier Park, with the work to be done by the Park Board. 
Also the Community Music School submitted a brief dated February, 
1977 requesting a cultural grant of $20,000 for 1977 and a non- 
recurring grant of $30,000 to assist in sustaining operations of 
the Community Music School. 

The Committee felt that the cultural grant and non-recurring 
grant should be considered at the time of the 1977 cultural grant 
presentation. It was suggested that the Community Music School 
should bring in a revised submission on their cultural and non- 
recurring grant requests. 

Following discussion it was 

RECOMMENDED 

A. THAT a grant in the amount of $8,100 be approved to the 
Community Music School to correct landscaping design 
faults in Vanier Park. 

B. THAT the request of the Community Music School for a 
cultural grant of $20,000 for 1977 and a non-recurring grant 
of $30,000 be deferred for consideration at the time of 

the 19 77 cultural grant presentation. 


3 . 1977 Grant Request - Vancouver Art Gallery 

The Committee considered a Manager's report dated February 1, 
1977 (copy circulated) wherein the Director of Finance reported on 
the Vancouver Art Gallery's request for a grant of $297,631 for 
1977. 

The civic cultural grant is based historically on the amount 
required to cover the costs of building maintenance, janitorial 
services, insuring the collection and basic curatorial and security 
costs summ.arized for 1977 as follows 

Category of Expenditures 

Salaries & Fringe Benefits 
Security 

Janitorial Services 
Fuel 
Power 
Insurance 

Miscellaneous Expenses 
Minor Repairs and Purchased Services 


Total Operating & Maintenance 
Major Building Repairs 


TOTAL REQUEST 


1977 Request 

$167,102 
44,456 
23,190 
5,900 
10 ,235 
15 ,273 
5,420 
13,870 


$285,446 
12,185 


$297,631 
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Clause #3 continued : 

The Manager's report analyses the 1977 grant request in 
relation to the 1976 grant and follows the same principle as that 
adopted in 1976 whereby the recommendation would be confined to 
funding for the same level of service provided in the prior year 
(1976) , and anything in excess of that would be submitted for 
consideration . 

Representatives of the Art Gallery stated that their No. 1 
priority was the position of Museum Assistant. They are convinced 
that in the long run they will save money with an additional 
preparator, particularly with respect to framing. This is an 
activity they can do much cheaper themselves rather than contract- 
ing it out which is now the case. 

The Committee felt that the position should be reviewed as 
to the impact of having and not having the position, costs and 
savings, etc. 

Following further discussion the Committee considered each 
item separately as follows: 

RECOMMENDED 

A. THAT the Position of Museum Assistant be deferred for 
report from the Administrative Analyst. 

B. THAT Council approve funding to the Vancouver Art Gallery 
for 1977 as follows: 


(i) 

salaries and fringe benefits 

$149 

,202 

(ii) 

security 

44 

,456 

(iii) 

janitorial services 

23 

,190 

(iv) 

fuel oil 

5 

,900 

(V) 

power 

10 

,235 

(vi) 

insurance 

15 

,273 

(vii) 

miscellaneous 

5 

,220 

(viii) 

minor repairs and services rendered 

13 

,870 

Total 

Operating and Maintenance 

$267 

,345 

(ix) 

Major Building Repairs 

10 

,880 


- upgrade west exit stair and corridor - $7,000 

- paint drop and cove ceilings in 

north and south galleries 730 

- paint rear exterior wall of gallery - 1,000 

- paint north (west) exterior wall of 
gallery - 1,600 

- metal shelving for collection - 550 


TOTAL $278,226 


The meeting adjourned at approximately 3:30 p.m. 
*************** 
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REPORT TO COUNCIL 



STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


FEBRUARY 10, 1977 


A meeting of the Standing Committee of Council on Planning and 
Development was held in the No. 1 Committee Room, Third Floor, City 
Hall, on Thursday, February 10, 1977 at approximately 4.10 p.m. 


PRESENT 


Alderman Harcourt, Chairman 
Alderman Brown 
Alderman Gibson 
Alderman Kennedy 
Alderman Puil 


ALSO PRESENT: Alderman Ford (Items 3 & 4) 


CLERK TO THE 
COMMITTEE ; 


M.L. Cross 


RECOMMENDATION 


1. Status of Rezoning Applications 

The Committee considered a memorandum dated February 7, 1977 
from the Zoning Division forwarding the monthly status of rezoning 
applications as of January 31, 1977 (on file in the City Clerk's 
Office) . Mr. H. Schesser, Zoning Administration Group, enquired 
if the Committee felt that photographs of the site and surroundings 
would assist members of Council at the time an application for 
rezoning is reported to Council. 

The Committee agreed that where the Planning Department feels 
photographs of the site would aid members of Council, the Department 
would request the applicants to provide same. 


RECOMMENDED 

THAT the report of the Zoning Administration Group on the 
monthly status of rezoning application as of January 31, 
1977 be received. 


2 . Status Report on Major Development Permit Applications 

Mr. A. Floyd, Acting Zoning Planner reported on the following 
major development permit applications: 

(a) D.P.A. #76566 - 756 Bidwell - erect 14 storey 
apartment building containing 12 dwelling units 

(b) D.P.A. #76629 - Enclave 1, Champlain Heights - 
construct 70 one-family dwellings 

(c) D.P.A. #76600 - Area 6, False Creek - construct 
marina and commercial/residential complex 

(d) D.P.A. #76481 - 955 W. Hastings - 15 storey office 
building - Corner of Hastings and Burrard. 
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The Committee expressed concern as 70 more dwellings were 
going to be constructed in Areas E and F in Champlain Heights with 
no further community facilities being planned. It was suggested 
that the community and recreational facilities be paid for by 
residents on a local improvement basis. 

With respect to the application in (c) Mr. Floyd noted that 
it had just been received and was being processed. More informa- 
tion would be provided in the next status report. 

The application in (d) has not been processed as yet. 
Analysis may find that it conflicts with the Central Waterfront 
Plan. It will be considered by the Development Permit Board at 
a later stage. Members of the Committee objected to the bulk of 
the building at the corner location as it will affect the view 
corridor to Burrard Inlet and requested that the Planning 
Department ask the architects to consider redesigning the building. 

RECOMMENDED 

A. THAT the verbal report of the Acting Zoning Planner 
on major development permit applications be received. 

B. THAT the City Manager investigate and report back on 
the possibilities of financing community and recrea- 
tional facilities in Champlain Heights on a local 
improvement basis. 

C. THAT the Director of Planning convey to the applicants 
of D.P.A. #76481 the Committee's request for a 
redesign of the development due to its concerns with 
respect to the bulk of the building and the possibility 
of it affecting the view corridor to Burrard Inlet. 


3 . 1976 Census Figures 

The Committee considered a report of the City Manager dated 
February 3, 1977 (copy circulated) in which the Director of 
Planning reports on the discrepancy between the Planning Department's 
estimated population figure for the City of Vancouver of 445,000 
and the figure of 407,226 supplied by Statistics Canada (revised 
from the September, 1976 figure of 396,563). The report recommends 
that Statistics Canada provide additional data in order that the 
discrepancy can be resolved. 

The Committee was concerned about the discrepancy as the 
Provincial Governmant per capita grant to c ities and municipalities 
is based on Statistics Canada figures. 

The Committee 

RECOMMENDED 

A. THAT Statistics Canada be requested to provide the 

following additional data as soon as possible in order that 
the discrepancy between the City's estimates and the 
census figure can be resolved prior to finalization of 
the census data base for the whole of Canada: 
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Revised census tract tabulation of population. 

The number of vacant and occupied dwelling units 
by type by census tract. 

The distribution of the number of persons per 
household by type of unit by census tract. 


B. THAT Statistics Canada also be requested to provide 
early release to the City of Vancouver of all the 
census tract data to be contained in the census tract 
bulletin, since publication of this bulletin is not 
scheduled until the end of 1977. 


C. THAT the Mayor, on behalf of the Council, write to 

Statistics Canada expressing the Committee's concerns. 


4 . Central Broadway Urban Design Guidelines 

The Committee considered a report of the City Manager dated 
January 26, 1977 (copy circulated) forwarding a report on urban 
design guidelines for the North Burrard Sub-area of Central 
Broadway (on file in the City Clerk's Office). The report notes 
that on March 16, 1976 the west side of Burrard Street from 1st 
Avenue to the C.P.R. tracks just north of 6th Avenue was rezoned 
to C-3A. As this area was not included in the Central Broadway 
Urban Design Guidelines, guidelines were specified for the sub- 
area and are intended to form part of the original document. 

The Committee 

RECOMMENDED 

THAT the Design Guidelines for the North Burrard sub- 
area submitted as part of the City Manager's report 
dated January 26, 1977 be approved as part of the 
Central Broadway Urban Design Guidelines. 


The meeting adjourned at 4.55 p.m. 


FOR COUNCIL ACTiON SEE PAGE(S) ..Q.ibl 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


February 17, 197 7 


A meeting of the Standing Committee of Council on Finance 
and Administration was held in the No. 3 Committee Room, third 
floor. City Hall on Thursday, February 17, 1977 at approximately 
3:30 p.m. 

PRESENT ; Mayor Volrich, Chairman 

Alderman Brown 
Alderman Gerard 
Alderman Marzari 
Alderman Puil 

ABSENT ; Alderman Gibson 

COMMITTEE CLERK; G. Barden 


RECOMMENDATION 


1 . 19 77 Preliminary Revenue Budget Estimates 

The Committee considered a Manager's report dated 
February 15, 19 77 (copy circulated) wherein the Director of 
Finance outlined the 197 7 revenue and expenditure budget estimates 
submitted by Civic Departments and Boards . The preliminary 
estimates indicate revenues of $156,847,376 and expenditures of 
$166,202,826, which amounts to a budget deficit of $9,355,450 
before adjustment of the mill rate for general tax purposes and 
review of the budget detail. 

The Committee questioned the practice of Civic Departments 
and Boards under the impression that budgets will always increase 
correspondingly with inflation, allowing the public's expecta- 
tions to be built up accordingly when discussing programs, etc. 
It was felt it should be impressed upon Departments and Boards 
that the budget review process will have to be extremely stringent 
and Council will have to be very unsympathetic to Departmental 
appeals . 

Following further discussion it was 
RECOMMENDED 

A. THAT the Manager's report dated February 15, 1977 
be received for information. 

B. THAT the City Manager and Director of Finance be 
instructed to meet with Department Heads and Boards 
to review the 197 7 Revenue Budget Estimates as 
submitted and 

(i) to make such reductions in the basic operating 

budget estimates as necessary so that the budgets, 
as adjusted, provide only funds required to main- 
tain current standards of services as approved by 
Council . 

(ii) to eliminate all requests for increases in standards 
of services from the supplemental budget estimates, 
allowing only those items considered essential to 
meet increased volumes of work or items which would 
clearly increase the operating efficiency of the 
Department or Board. 
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Clause #1 continued ; 

(iii) report all adjustments made to the budget during 

reviews to Committee on Finance and Administration. 


The meeting adjourned at approximately 4:30 p.m. 
*********** 


FOR COUUGL ACTiOM SEE PAGE(S) ...2^ 
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REPORT TO COUNCIL 



STANDING COMMITTEE OF COUNCIL 
ON TRANSPORTATION 


A meeting of the Standing Committee of Council on Transporta- 
tion was held on Thursday, February 17, 1977 at approximately 
3:40 p,m, in the No, 1 Committee Room, third floor, City Hall, 


RECOMMENDATION 

1, Proposed Widening of the Stanley 
Park Roadway 


City Council on February 15, 1977, when discussing the pro- 
posed widening of the Stanley Park roadway, reaffirmed its posi- 
tion to jointly sponsor a public meeting with the Park Board, 
and further resolved that the City Engineer report back to the 
Standing Committee on Transportation on a City Planning Commission 
proposal calling for a re-examination of the necessity for seven 
foot shoulders. 

The Committee this day considered a verbal report from the 
City Engineer and invited discussion from the Director of Planning; 
Mr, John Claydon, City Planning Commission; Mr, Phillip Tattersf ield , 
Landscape Consultant to the Ministry of Highways and Public Works; 
Mr, Dale Cripps, CB.A. Engineering, Consultants to the Ministry of 
Highways and Public Works; Mr, M,J, Chapman, Manager, West Vancouver 
Municipal Transportation; and Mr, W, A, Duncan, General Manager, 
Transportation, B,C, Hydro, 

The City Engineer advised the proposal to widen the roadway 
to provide for a fourth lane for exclusive bus use would still 
present problems in the event of breakdowns or accidents. In an 
emergency situation, traffic would simply encroach on to the 
transit lane, plugging it and preventing emergency vehicles from 
getting through to the accident or breakdown scene. The seven 
foot asphalt shoulders included in the widening proposal would 
provide a continuous strip on each side of the roadway for emer- 
gency use. The City Planning Commission's concern that un- 
necessary blacktopping should not take place within the park 
area was recognized and it had been suggested several options 
were available for discussion. One option provided for a con- 
tinuous asphalt emergency strip on only one side of the roadway; 
the other side would have a special treatment such as grass thus 
reducing the hard surface width requirement from 14 feet to 
7 feet and resulting in not much more asphalt than at 
present. Another option provided for a system of cut-out bays 
recessed in the trees alongside the roadway, 

Mr. Tattersfield advised the proposed roadway widening 
could affect approximately 65-71 trees, including a number of 
diseased species, and take out approximately two acres of grass 
and one and a half acres of brush. 


PRESENT: 


Alderman W, 
Alderman D, 
Alderman M, 
Alderman M, 
Alderman H, 


Kennedy, Chairman 

Bel lamy 

Ford 

Harcourt 
Rankin 


COMMITTEE CLERK: 


J, Thomas 


/2 
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Regular Council, October 20, 1970 7 

COMMITTEE OF THE WHOLE 

MOVED by Aid, Broome, 

THAT the Committee of the Whole rise and report, 

- CARRIED 

MOVED by Aid, Broome, 
SECONDED by Aid, Linnell, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

BY-LAWS 

BY-LAW TO AMEND BY-LAW No, 4608 
BEING THE PLUMBING BY-LAW 


MOVED by Aid, Bird, 
SECONDED by Aid, Wilson, 

TFIAT leave be given to introduce a By-law to amend By-law 
No, 4608 being the Plumbing By-law, and the By-law be read a 
first time, 

- CARRIED 

MOVED by Aid, Bird, 
SECONDED by Aid, Wilson, 

THAT the By-law be read a second time, 

- CARRIED 

MOVED by Aid, Bird, 
SECONDED by Aid, Wilson, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in 
the Chair. 

- CARRIED 

MOVED by Aid . Bird, 

THAT the Committee of the Whole rise and report, 

- CARRIED 

The Committee then rose and reported the By-law complete, 

MOVED by Aid, Bird, 
SECONDED by Aid, Wilson, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid, Bird, 
SECONDED by Aid. Wilson, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal , 

- CARRIED 

(The By-law received three readings) 


The Council recessed at approximately 10:30 a,m., to reconvene 
'In Camera' in the Mayor's Office, following which the Council 
recessed at approximately noon to reconvene in open session in 
the Council Chamber at 2:00 p,m. 


standing Committee of Council 
on Transportation 

February 17, 1977 

Clause 1 cont'd 

Following further discussion, it was 
RECOMMENDED , 

THAT prior to the joint Council/Park Board public meeting, 
the Standing Committee on Transportation and appropriate 
city officials meet with the Park Board to discuss alter- 
native options for provision of an emergency access strip 
in the Stanley Park roadway widening proposal. 


2 . G.V.R.D. Regional Transportation Proposal 

Citv Council on February 8, 1977 when considering a G.V.R.D 
proposal for regional transportation organization and financing 
resolved, in part, as follows: 

"THAT Council immediately commence negotiations with the 
G.V.R.D. on the lines of the proposed financing formula 
contained in the Manager's report of February 3, 1977, 
after it has received further detailed consideration 
of the Transportation Committee." 

The Committee had for consideration the Manager's report 
dated February 3, 1977 and after a brief discussion, it was 

RECOMMENDED 

THAT negotiations commence immediately with the G.V.R.D. 
on the proposed financing formula contained in the 
Manager's report of February 3, 1977 


FOR COUNCIL ACTION SEE PAGE(S) J?£>^. 


CITY OF VANCOUVER 
SPECIAL COUNCIL - FEBRUARY 22, 19 7 7 


PUBLIC HEARING 


A Special Meeting of the Council of the City of Vancouver was 
held on Tuesday, February 22, 1977, at 7:30 p.m., in the Council 
Chamber, third floor. City Hall, for the purpose of holding a Public 
Hearing to amend the Zoning and Development By-law. 

PRESENT: Mayor Volrich 

Aldermen Bellamy, Brown, Ford, 

Gerard, Kennedy, Harcourt/ 
Marzari (Items 2, 3, 4) 
Puil, Rankin 

ABSENT: Alderman Gibson (Civic Business) 

CLERK TO THE COUNCIL : M. Kinsella 

C OMMITTEE OF THE WHOLE 

MOVED by Aid. Rankin 
SECONDED by Aid . Harcourt 

THAT this Council resolve itself into Committee of the VThole, 
Mayor Volrich in the Chair, to consider proposed amendments to the 
Zoning and Development By-law. 

- CARRIED UNANIMOUSLY 

To aid the public present for the meeting, the Clerk to the 
Council read from the agenda that the Council had before it. 

1. Text ^imendment to Zoning and Development By-law No. 3575 - 
Community Residential Facilities 

An application has been received from the Director of Planning 
to amend the Zoning and Development By-law No. 3575 to establish 
a definition of Community Residential Facilities as follows: 

"a. Section 2 'Definitions' is amended by inserting the 

following definition immediately after the definition 
of 'ce I lar' : 

" 'Community Residential Facility' shall mean any group 
living arrangement for a maximum of ten (10) persons 
with physical, mental, emotional or related handicaps 
and /or problems, that provides food and/or lodging 
and that is developed for the personal rehabilitation 
of its residents through self-help and/or professional 
care, guidance and supervision." 


B. Conditional use sections of the Residential, Commercial, 
and Industrial District Schedules be amended by 
inserting the following: 

'Community Residential Facility, provided that such 
adjacent property owners as may be deemed necessary 
by the Director of Planning be notified' . 

C. CD-I By-Law No. 4971 (Downtown Easts ide) and No. 5016 
(Cedar Cottage) is amended by inserting the following 
use: 

'Community Residential Facility, provided that such 
adjacent property owners as may be deemed necessary 
by the Director of Planning be notified.' " 

The foregoing amendment has been approved by the Vancouver 
Planning Commission. 


Cont'd. 
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Text Amendment - Community Residential 
Facilities (Cont'd) 


The Director of Planning further recommended: 

" i. That the words 'RM-i as subsection 8 of Section lA' 
be deleted from clause 2 of the amending by-law and 
the following new clause be added to the amending 
by-law: 

'By-Law No. 3575 is further amended by inserting 
Section 2 to the RM- 1 Multiple Dwelling District 
Schedu le. 

2. Uses which may be premitted subject to special approval 
by the Director of Planning. 

With the approval of the Director of Planning development 
permits may be issued for the following uses. If the 
development permit is granted it shall be subject to 
such conditions and regulations as the Director of 
Planning may decide. 

(1) Community Residential Facility, provided that 
such adjacent property owners as may be deemed 
necessary by the Director of Planning be 
notified.' " 

The Mayor called for speakers for or against the application 
and no one appeared. 

MOVED by Aid. Rankin 

THAT the foregoing application of the Director of 
Planning be approved. 

- CARRIED UNANIMOUSLY 

2- Rezoning - East Side of Skeena Street 
Between East 2nd and East 5th Avenues 

An application has been received from the Director of Planning 
to rezone the above-noted lands from M-2 Industrial District 
to a CD-I Comprehensive Development District. The CD-I By-law 
will restrict the form of development as follov;s: 

1. Uses :- institutions of a religious, philanthropic, 

or charitable character; 

- dwelling units (not to exceed 10); 

- day care centre; 

- warehousing, wholesaling, and light manu- 
facturing with all activities except parking 
and loading to be conducted completely 
within an enclosed building; 

- customarily ancillary facilities (including 
off-street parking and loading). 

2. Floor Space Ratio : shall not exceed 1.0. 

3. Off-Street Parking : minimum number of off-street 

parking spaces shall be provided in 
accordance with Section 12 of the Zoning 
and Development By-Law No. 3575; provided, 
however, that the Director of Planning, in 
consultation with the City Engineer, may 
require additional off-street parking 
spaces. In the exercise of his discretion 
the Director of Planning shall have regard 
to the intensity of uses and hours of 
operation. 


Cont ' d. 
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East Side of Skeena Street Between 
j East 2nd and East 5th Avenues (Cont'd) 


4. Off-street Loading : shall be provided in accordance 
with Section 13 of the Zoning and Development 
By-Law No. 3575, 

Subject to the following: 

1. The detailed scheme of development shall first be 
approved by the Director of Planning following advice 
from the Urban Design Panel having due regard to the 
quality of the overall design, the creation of harmony 
with surrounding development, the provision and 
maintenance of landscaping, off-street parking and 
loading, garbage collection facilities and the provision 
and location of mechanical equipment; and receiving 
comments from the Thunderbird Community. 

2. The development to be generally in accordance with the 
adopted development plan including the following 
provisions: 

(a) No buildings to be constructed within a distance 
of 45 feet from Skeena Street. 

(b) Vehicular ingress and egress to be exclusively from 
5th Avenue east of Skeena Street. 

(c) A bermed landscaped walkway/buffer to be con- 
structed all along Skeena Street. 

(d) The separate projects are to be screened from 
one another and from the neighbourhood. 

(e) Landscaping to be integrated with the northerly 
abutting park and considered in terms of views 
from the 401 Freeway. 

3. The vehicular ingress and egress, off-street parking and 
loading to be provided that is satisfactory to the City 
Engineer. 

4. The height of the building shall not exceed 40 feet as 
measured from the average building grade as determined 
by the City Engineer. 

B. To amend the Sign By-Law No. 4810 to establish sign regulation 
for the CD-I By-Law. " 


The application was approved by the Director of Planning 
and the Vancouver City Planning Commission. 

It was noted at a Public Information meeting held with 
residents of the area on Monday, February 14, 1977 a proposal 
by the Akali Singh Sikh Society to build a Temple on the site 
was discussed in some detail. 

Mr. R.R. Youngberg, Associate Director of Planning reviewed 
the history of the City-owned site dating back to June, 1973, 
v;nen approval was given for the sale of lands in the Thunderbird 
area for housing and industrial purposes. 


Cont 'd 
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East Side of Skeena Street Between 
Ec^st 2nd and East 5th Avenues (Cont'd) 


The Mayor called for speakers for or against the 
application and representations were received as follows: 

- Mrs. M. Booth on behalf of Thunderbird Island 

Citizens submitted a brief and petition endorsing 
the use of the site for light industrial use and 
opposing development for church or institutional 
purposes . 

Mr. William B. Page, homeowner in the area, spoke 
to his brief supporting the rezoning and stated 
after inspecting Sikh Temples located on Marine 
Drive and Ross Street he felt the Akali Singh Sikh 
Society Temple would be an asset to the Thunderbird 
community . 

Dr. V.S. Pendakur, Akali Singh Sikh Society, referred 
to the Public Information Meeting held in the area and 
stated it was obvious at that meeting that residents 
were chiefly concerned about 10 dwelling units included 
in the proposed development. Subsequently, the Society 
re-examined its proposal and now agreed to scale down 
to only two dwelling units accommodating the priest and 
caretaker. He indicated the day care centre included in 
the development would be available to the community on 
weekdays . 

Council also noted a communication from Mr. Walter H. Sime, 
349 3 East 3rd Avenue objecting to the proposed development and 
recommending the land on the east side of Skeena Street be zoned for 
industrial warehouse use only. 


MOVED by Aid. Kennedy 

THAT the foregoing application of the Director of Planning 
be approved, subject to the amendment of the portion of Section 
Al - Uses, relating to dwelling units, to read: 

dwelling units (not to exceed 2, and 

to be church related) . - CARRIED UNANII-OUSLY 

3. Amendment to By-law No. 3575 

Establishment of the (RS-1 A) One-Family 
Dwelling District (Secondary Suites) 

An application has been received from the Director of 
Planning to amend the Zoning & Development By-law No. 3575 as 
follows : 


"A. To establish a new district schedule to be known and 
described as (RS-1A) One family dwelling district 
(Secondary Suites). 

It is the intent of this District Schedule to maintain 
the single family character of the area to be rezoned but 
allow as a conditional use one dwelling unit in addition 
to the principal dwelling unit by conversion of the one- 
family dwelling which is in existence prior to the date of 
enactment of the zoning change. The additional unit must 
first be approved by the Director of Planning and the 
Development Permit will be valid for a period of five years. 
Purposely designed or outright duplex construction will not 
be permitted. 


cont'd. 
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Amendment to By-law No. 3575 
Establishment of the (RS-l A) One-Family 
D ivelling District (Secondary Suites) (Cont'd) 


The Director of Planning, in approving any Development Permit 
for an additional unit, would have to have regard to minimum 
standards developed by the Planning Department in consult- 
ation with the Departments of Permits and Licenses and Health 
as out I i ned be I ow: 

A dwelling unit in addition to the principal dwelling unit 
by conversion of the one-family dwelling which is in exist- 
ence prior to (Date of Enactment), a Development Permit may 
be granted for a five-year period provided that the owner 
of the property shall reside within the dwelling. In approv- 
ing such Development Permit, the Director of Planning shall 
have regard to the following: 

(a) The additional dwelling unit shall have a minimum floor 
area of 400 square feet, subject to any relaxation under 
Section 11(8). 

(b) The additional dwelling unit shall have a minimum 
ceiling height of 7'-6", however, the Director of 
Planning, on the advice of the Director of Permits 
and Licenses, may, in his discretion, permit a 
ceiling height of 7'-0" having, in both cases, due 
regard to the provision of adequate damp proofing, 
lighting, ventilation, heating and secondary means 
of egress. 

(c) Where the additional dwelling unit is to be located 
in a basement, the level of the basement floor shall 
be no more than 2 feet 6 inches below the finished 
grade of the adjoining ground, however, the Director 
of Planning, on the advice of the Director of Permits 
and Licenses, may, in his discretion, permit a base- 
ment depth of 3 feet having, in both cases, due regard 
to the provision of adequate damp proofing, lighting 
ventilation, heating and secondary means of egress. 

(d) At least one off-street parking space shall be required 
for dwellings having a secondary suite. 

(e) Structural changes increasing or otherwise varying the 
height or yard allowances of a dwelling beyond what is 
otherwise reqarred or permitted, may be permitted by the 
Director of Planning where such changes are necessary to 
create an additional dwelling unit and provided that the 
design of such changes is first approved by the Director 
of Planning. 

And Subject to the following: 

1. The owner will be required to enter into a restrictive covenant 
binding the owner to occupy one of the dwellina mits of the 
building to ensure occupancy. 

B. Schedule B is amended by inserting a new subsection (4) to 
Section 1A below, and subsection (1) and (2) be amended 

to implement this new subsection: 

' (4) Buildings containing one One parking space 

or two dwelling units on for each building' 

sites with or without 
secondary access in 
(RS-1A) Districts. 

C. To rezone the (RS-1) One-Family Dwelling Districts in Cedar 
Cottage and a portion of Kitsilano to (RS-1A) One-Family 
Dwel I i ng. Di strict (Secondary Suite)." 
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ATPendment to By-law No. 3 57 5 
Establishment of the (RS-1 A) One-Family 
Dw elling District (Secondary Suites) (Cont'd) 

The foregoing application has been approved by the Director 
of Planning and the Vancouver City Planning Commission. 

The Director of Planning in a memo dated February 22, 1977, 
also recoirimended the following two uses be included by amending 
Section 2 and inserting the following in the appropriate place: 

1. Community Residential Facility, provided 
that such adjacent property owners as 
may be deemed necessary by the Director 
of Planning be notified. 

2. Public Utility. 

It was noted residents of the identified areas to be rezoned, 
namely the RS-1 areas of Cedar Cottage and a portion of Kitsilano 
in the vicinity of Connaught Park, had indicated majority approval 
in a plebiscite on secondary suites conducted by the City in 
January, 19 76. 

The Associate Director of Planning, Mr. R.R. Youngberg, 
discussed with Council the intent of the proposed amendment. He 
stated the situation would be monitored and a report submitted to 
Council in a year's time. 

The Mayor called for speakers for or against the application 
and representations were, received as follows: 

Mr. D. Cook, 3956 Commercial Drive, opposed 
secondary suites in Cedar Cottage on the 
grounds there would be problems with parking 
and vandalism. 

Mr. D.R. Dyson, 3950 Beatrice, objected and 
cited instances where secondary suites attracted 
transient residents who wei"e not prepared to live 
in the neighbourhood for any appreciable length of 
time . 

Rr. C. Schmit, also objected and stated he had 
been forced to move from one area of Kitsilano 
because of conditions caused by a high level of 
illegal suites. 

Mrs. L. Gold, 40 39 Victoria Drive, spoke in favour 
of the proposed By-law amendment. 

MOVED by Aid. Rankin 

THAT the foregoing application of the Director of Planning 
be approved subject to the restrictive covenant referred to 
in Condition 1 being registered against the property in the 
Land Registry Office. 

- CARRIED 

(Alderman Bellamy opposed.) 


4 . Te xt Amendment - Retaining Walls 

It was noted that the Director of Planning was requesting 
his application for a text amendment to Section 10, pursuant to 
Council's resolution of December 7, 1976, be deferred. 


Cont'd 
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Text Amendment - Retaining Walls (Cont'd) 

MOVED by Aid. Rankin 

THAT the application of the Director of Planning relating 
to a text amendment to Section 10, be deferred. 

- CARRIED UNANIMOUSLY 
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COMMITTEE OF THE WHOLE 

MOVED by Aid. Rankin 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt 
SECONDED by Aid. Rankin 

THAT the report of the Committee of the Whole be adopted 
and the Director of Legal Services be instructed to prepare and 
bring in the necessary amendments to the Zoning and Development 
By-law. 

- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 9:00 p.m. 


The foregoing are Minutes of the Sp^ial Council Meeting 
(Public Hearing) of February 22, 1^7/7, adopted on March 
8, 1977. 



CITY OF VANCOUVER 
SPECIAL COUNCIL - FEBRUARY 24, 1977 

A Special Meeting of the Council of the City of Vancouver 
was held on Thursday, February 24, 1977, in the Council Chamber 
at approximately 7:30 p.m. 

PRESENT ; Mayor Volrich 

Aldermen Bellamy, Brown, Ford, Gibson, 
Harcourt, Kennedy, Puil and 
Rankin 


ABSENT ; Alderman Gerard 
Alderman Marzari 


CLERK TO THE COUNCIL; R. Henry 


Local Improvements on the 
Initiative and by Petition 

MOVED by Aid. Rankin, 
SECONDED by Aid. Bellamy, 

THAT this Council resolve itself into a Court of Revision 
for the purpose of hearing complaints against the proposed 
assessments or the accuracy of frontage measurements, or any 
other complaint which persons interested may desire to make and 
which is by law cognizable by the Court, Mayor Volrich in the 
Chair. 

- CARRIED UNANIMOUSLY 


COURT OF REVISION 


Pavement and Curbs, Lane Pavements, 
Concrete Sidewalk on the Initiative 
Schedule #440 

AND 

Pavement and Curbs , Lane Pavements , 
Speed Deterrent Bumps (in Lanes) , 
Concrete Sidewalks by Petition 
Schedule #441 


The Court noted Schedules #440 and #4 41 as submitted by 
the Collector of Taxes listing 38 local improvement projects on 
the initiative at various locations and 285 local improvement 
projects by petition at various locations. 

The Court also noted a request submitted by the Collector 
of Taxes to adjust the measurements on Projects 5 and 26 in 
Schedule #440 and a request to adjust the measurements on Projects 
21 and 109 in Schedule #441. 

MOVED by Aid. Rankin, 
SECONDED by Aid. Harcourt 

THAT in respect of Lots 37 and 38 except parcel A, Block 
67, D.L. 2027, these parcels in view of their abnormal situation, 
be given an equitable adjustment so as to be treated as though 
they were one parcel. 

- CARRIED UNANIMOUSLY 


** MOVED by Aid. Rankin, 

SECONDED by Aid. Harcourt, 

THAT the request submitted by the Collector of Taxes to 
adjust the measurements on Projects 5 and 26 in Schedule #440 
and Projects 21 and 109 in Schedule #441, be approved. 


- CARRIED UNANIMOUSLY 


* * 


(Details of the adjustments 
are on file in the City 
Clerk's Office) 


cont ' d . 
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Court of Revision (cont'd) 


MOVED by Aid. Harcourt, 
SECONDED by Aid. Kennedy, 

THAT Schedules #440 and #441, as submitted by the Collector 
of Taxes and amended by this Court, be approved. 

- CARRIED UNANIMOUSLY 


RESCINDED 

SEE PAGE. 


MOVED by Aid. Harcourt, 
SECONDED by Aid. Kennedy, 

THAT the Court of Revision rise and report. 


- CARRIED UNANIMOUSLY 


COUNCIL 


MOVED by Aid. Harcourt, 
SECONDED by Aid. Rankin, 

THAT the report of the Court of Revision be received. 


- CARRIED UNANIMOUSLY 


Local Improvement Subsequent Procedure 


The Council heard representations speaking for or against 
the projects listed, as well as raising a number of enquiries 
on drainage and traffic problems: 

Schedule #440 - 7, 19, 24 and 27 

Schedule #441 - 5, 49, 55, 56, 70, 75, 80, 83, 95, 98, 

105, 122, 132, 156, 157, 162, 168, 182, 
201, 206 and 270. 

(During the hearing of delegations. Alderman Puil left 
the meeting to attend to other business.) 

Council noted a number of letters received on certain projects 
in addition to a petition on Project 270 - Schedule #441. A letter 
was also noted from Messrs. Charbonneau and McKee requesting 
Council not to proceed with the paving of 17th Avenue from the 
corner of Slocan Street east on 17th Avenue pending the outcome 
of a subdivision application for their property. 

Council also noted a report of the City Manager dated 
February 10, 1977, m which the City Engineer reported as 
follows : 


" GENERAL 

"Projects on the 'Initiative Principle' and by 'Petition' have been advanced 
under the provisions of the Local Improvement Procedure By-law and will come before 
a Court of Revision on February 24, 1977. 

The projects are identified as follows: 


Schedule 


Initiative 440 


Petition 441 


Item 
1 

2 to 5 
6,7,9 to 13 
15 and 16 
19 and 20 
21 to 33 

34 to 37 
38 

1 and 2 

3 to 54 
55 and 56 
57 to 261 
262 to 274 
275 to 279 
280 to 285 


Pavements and Curbs, Arterial Streets 
Pavements and Curbs, Downtown Streets 

Pavements and Curbs, Higher Zoned 
Lane Pavements and Curbs, Higher Zoned 
Lane Pavements, Higher Zoned 
Lane Pavements, Local Residential 
P.C. Concrete Sidewalks 
Pavement and Curbs, Higher Zoned 
Pavement and Curbs, Local Residential 
Lane Pavements, Higher Zoned 
Lane Pavements, Local Residential 
Speed Deterrent Bumps (in lanes) 
P.C. Concrete Sidewalks 
P.C. Concrete Sidewalks on School 
Collector Streets 


cont'd. 
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Regular Council, October 20, 1970 


The Council reconvened in open session in the Council Chamber 
at approximately 2:00 p.m., with the following members present: 

PRESENT : His Worship the Mayor 

Aldermen Bird, Broome, Calder, Hardwick, 
Linnell, Phillips, Rankin and 
Wilson 

ABSENT : Alderman Adams 

Alderman Sweeney (Leave of Absence) 

DELEGATIONS AND UNFINISHED BUSINESS 

1, Sale of Cars by Dealers: 
Testing Stickers 

On September 8th the Council tabled for thirty days a motion 
in respect of cars requiring Motor Vehicle Inspection Station 
stickers before sale by dealers. The Automobile Dealers* 
Association and other interested parties were informed of Council's 
consideration of the matter, 

Mr, Dale, on behalf of the B,C, Automobile Dealers* 
Association appeared before the Council and filed a brief proposing 
that the motion on the subject matter be withdrawn as the Provincial 
Government, by legislation, is handling the matter in a similar 
manner. The Council also heard Mr, Chestnutt of the B,C, Automobile 
Association who also filed a brief, suggesting that any proposed 
by-law also take into consideration new and used vehicles. The 
B,C, Automobile Association also suggested that any proposed by-law 
be delayed until July 1, 1971, 

The Council also noted a letter, under date of October 14, 
1970, from the Superintendent of Motor Vehicles suggesting that the 
Council not pursue the motion on the matter as the Provincial 
Government's existing plans will reach the objectives the Council 
members have in mind. 

With the consent of the Council, Alderman Rankin proposed to 
add the words 'effective July 1, 1971' to his motion. The motion, 
therefore, now reads as follows: 

MOVED by Aid, Rankin, 
SECONDED by Aid, Hardwick, 

THAT WHEREAS many car dealers in the City of Vancouver do not 
have their vehicles tested in the Motor Vehicle Testing Station; 

AND WHEREAS many such cars are faulty and cannot pass the 
motor vehicle test; 

THEREFORE BE IT RESOLVED THAT, effective July 1, 1971, all 
motor vehicles (new and used) for sale by dealers in the City of 
Vancouver be required to display a valid Motor Vehicle Inspection 
Station sticker prior to being sold to a purchaser. 

- CARRIED 

MOVED by Aid. Phillips, 
SECONDED by Aid, Broome, 

THAT the motion of Alderman Rankin and Alderman Hardwick be 
tabled , 

- LOST 

The motion of Alderman Rankin and Alderman Hardwick was put and 
carried , 

MOVED by Aid, Broome, SECONDED by Aid. Wilson, 

THAT the letter from the Superintendent of Motor Vehicles 
be received, _ CARRIED 
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Special Council (Court of Revision), February 24, 1977 .... 3 

Local Improvement Subsequent 
Procedure (cont'd) 


DEFEATED PROJECTS 


The following projects on the 'Initiative Principle' have been defeated: 


Schedule Item Type 

^^0 1 Pavement and Curbs, Arterial Streets 

5 Pavement and Curbs, Downtovm Streets 

7 and 10 Pavement and Curbs, Higher Zoned 

3A Lane Pavement, Local Residential 


SPECIAL ITEMS 


Schedule AAl, Item 266 - Speed Deterrent Bumps on Lane South of Quilchena 
Crescent and Linden Road from Arbutus Street to Linden Road. 

The Initiative Project (Schedule AAO, Item 3A) for paving this lane has been 
defeated and will therefore not be recommended for construction. Because speed 
bumps cannot be maintained satisfactorily in a gravel lane, the project. Item 266, 
will also not be recommended for construction. 

Schedule AAl, Item 61 - Lane Pavement, Local Residential, in Lane East of 
Angus Drive from lane south of A9th Avenue to 51st Avenue, and the lane south 
of A9th Avenue from the lane east of Angus Drive to Wiltshire Street. 

Part of this project. Lane south of A9th Avenue from the lane east of 
Angus Drive to Wiltshire Street was approved in 1976 and has since been paved. 
The project should be reduced in scope by deleting the part already paved. The 
new description of the project and the adjusted estimated costs are: 

Lane east of Angus Drive from the Lane south of A9th Avenue to 51st Avenue. 

Property Owner's Share $2,172 
City Share $ 567 

Total Cost $2,739 


Schedule AAl, Item 127 - Lane Pavement, Local Residential, in lane 
south of Roxburgh Crescent from Connaught Drive to the lane west. Council 
will have before it a letter signed by both of the property owners involved, 
requesting that this project not be undertaken. Only the two properties abut, 
the project is by Petition, and there is no special need for paving. If 
Council accedes to this request, then Schedule AAl, Item 267 - Speed Deterrent 
Bumps in this same lane should also not be undertaken. 


CAPITAL FUNDS 


When these were advanced to Council in December, 1976, the 'First and 
Second Steps' reports indicated that Supplementary Capital would be needed 
for some of the Residential Lane Paving petitions. Since then, some of the 
works before this Council have been approved under the Local Initiatives 
Program. The L.I. P. credits can be used instead o£ Supplementary Capital. 
The City's share of the cost of these works will thus come from: 

- funds budgeted in prior years for certain projects and 
types of work, 

- funds from the 1977 Basic Capital Budget (1977-81 Five Year Plan) 

- L.I. P. Credits ("additional projects" reported to Council 18 
January, 1977). 


RECOMMENDATION 


I RECOMMEND, subject to the proceedings of the Court of Revision and 
subsequent approval by Council, that: 

(a) the Initiative projects in Schedule AAO, except the defeated 
Items 1, 5, 7, 10 and 3 A be undertaken. 

(b) the Petition projects in Schedule AAl, except Item 266 be 
undertaken . 


cent ' d 
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Local Iiaprovernent Subsocjucnt 
Procedure (cont ' d ) 


(c) if Council decides not to proceed with Item 127 (Lane south of 
Roxburgh Crescent) , Item 267 for speed bumps in this lane be not 
proceeded with. 

(d) those items in the 1977 Streets Basic Capital Budget which provide 
funds for these projects be approved in advance of general Basic 
Capital Budget approval. 

(e) $83,612 of L.I. P. credits be allocated to the City's share of these 
projects. " 

(f ) Item 61 in Schedule 441 be reduced in scope as indicated in the body 
of this report. 

The City Manager RECOMMENDS that the recommendation of the City Engineer 
be approved. " 


MOVLD by Aid. Harcourt, 
SECONDED by Aid. Rankin, 

THAT Project 127 (lane south of Roxburgh Crescent) , not 
be undertaken. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Rankin, 
SECONDED by Aid. Kennedy, 

THAT Project 19 (Barclay Street, lane south from Denman 
Street to Cardero Street), not be undertaken. 

- CARRIED UNANIMOUSLY 

MOVLD by Aid. Rankin, 
SECONDED by Aid. Brown, 

THAT Project 25 (Fraser Street, lane east from 43rd Avenue 
to the lane south of 4 3rd Avenue and the lane south of 4 3rd Avenue 
from the lane east of Fraser Street to Chester Street) , not be 
undertaken. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Brown, 
SECONDED by Aid. Rankin, 

THAT Project 55 (lane south of 12th Avenue from Oak Street 
to Laurel Street) , not be undertaken. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Rankin, 
SECONDED by Aid. Harcourt, 

THAT the recommendation of the City Manager contained in 
his report dated February 10, 1977, be approved, subject to 
the amendments made and recorded above. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Kennedy, 

THAT the question of long term use for Nelson Street be 
referred to the Standing Committee on Transportation. 

- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 9:45 p.m. 


The foregoing are Minutes of the Spe/6|ial Council Meeting 
(Court of Revision) of February 2A,!m911, adopted on 
March 8, 1977. 



CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, March 8, 1977, in the Council Chamber, 
commencing at 2:00 p.m. 

PRESENT : Mayor Volrich 

Aldermen Bellamy, Brown, Ford, Gerard, 
Gibson, Harcourt, Kennedy, 
Marzari, Puil and Rankin. 

CLERK TO THE COUNCIL : D.H. Little. 

PRAYER 

The proceedings in the Council Chamber were opened with prayer. 
ACKNOWLEDGMENT 

The Mayor acknowledged the presence in the Council Chamber of 
Grade 11 Social Studies students from Prince of Wales Secondary 
School under the direction of their teacher, Mr. Don Scott. 
Also present were students from the Journalism Class at Vancouver 
Community College. 

'IN CAMERA' MEETING 

The Council was advised that there were matters to be 
considered 'In Camera' later this day. 

ADOPTION OF MINUTES 

MOVED by Aid. Bellamy 
SECONDED by Aid. Kennedy 

THAT the minutes of the following meetings be adopted: 

Regular council of February 22, 1977, with the exception 
of the 'In Camera' portion. 

Special Council (Public Hearing) of February 22, 1977, 
Special Council (Court of Revision) of February 22, 1977. 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Puil 
SECONDED by Aid. Kennedy 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Volrich in the chair. 

- CARRIED UNANIMOUSLY 


DELEGATIONS 

1. Appeal of the Designation of 
Strathcona School as a 
Heritage Structure . 

City Council, on November 9, 1976, passed a motion designating 
the Lord Strathcona School at 592 East Pender Street as an 'A' 
category heritage building. Subsequently, a letter, dated 
December 6, 1976, was received from the Board of School Trustees 
expressing displeasure at the action taken by Council in spite of 
a previous letter being sent by the Board requesting deferral of 
the matter. The School Board, therefore, requested that Council 
rescind the designation of the Lord Strathcona School and meet 
with the School Board representatives; 

Cent ' d . . 
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DELEGATIONS (Cont'd) 

Appeal of the Designation of 
Strathcona School as a 
Heritage Structure. (Cont'd) 

Prior to consideration of this matter. Alderman Puil enquired 
if he should be excused from voting on this issue in view of his 
employment with the School Board as a teacher. The Mayor ruledT 
and it was agreed, that the topic was such that the Alderman could 
enter into debate and vote. 

The Council this day received the delegation of Trustee Pam 
Glass, representing the Board. A brief was filed summarizing the 
reasons why the School Board opposed the designation and indicating 
that the Board would be placed at a serious disadvantage and' restric- 
tions would be imposed on the development of future "educatioiial" 
programs as a result of the inability to provide desirable education 
space. The Board was of the opinion that it should be reimbursed 
for the additional costs involved if the designation remains . 

Mrs. R. Fleming - Chairman of the Heritage Advisory Committee 
also addressed Council giving general details of the building and 
why it was designated, and emphasized the committee's position. 

MOVED by Aid. Brown 

THAT the School Board's concern, as outlined this day, be 
noted and its appeal be deferred until a report on economic 
implications is received from the Heritage Committee. 

- CARRIED 

(Aid. Kennedy opposed) 

Consideration of the following matters was 
deferred, pending the hearing of delegations 
this evening: 

2. Text amendment to Limit Office Development 
in C-2 Commercial Districts. 

3. Retention of Improvements at 3020 West 3rd Ave. 

4. Application of Meals on Wheels for a grant 
of $25,000. 


COMMUNICATIONS OR PETITIONS 

1 . Jericho Beach Park Planning 

The Council received the following letter, dated February 23, 
1977, from the Park Board: 

"The following is an excerpt from the minutes of the last 
meeting of the Board held on Monday, February 21, 1977; 

' JERICHO BEACH PARK PLANNING 

The Board's Standing Committee on February 14th considered 
a letter dated January 25, 1977, from Mr. Walter Redel, 
Assistant Deputy Minister of the Environment, Land and 
Water Management, noting that the Provincial Government 
has agreed that they have no objection to removal, 
alteration or renovation of any of the structures on 
waterfront land leased to the City for park purposes. 
It was also noted that City Council on January 11, 1977, 
passed the following motion: 

Cont ' d . 
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COMMUNICATIONS OR PETITIONS (Cont'd) 
Jericho Beach Park Planning (Cont'd) 

'That the Park Board be advised that Council 
requests discussion with the Board on the 
Jericho Beach Park hangars prior to any action 
being taken in the matter' 

It was regularly moved and seconded; 

RESOLVED: That City Council be requested to 
endorse the Board's decision that 
Hangar #3 be sold and removed, and 
offer to meet with City Council 
should they wish to discuss the matter 
further . 

- Carried. " 

It was noted that the City Manager recommended that Council 
invite the Park Board to a future meeting of Council to discuss 
the Park Board's over-all plans for Jericho Park, including 
the hangars . 

MOVED by Aid. Rankin 

THAT the recommendation of the City Manager, as stated above, 
be approved . 

- CARRIED UNANIMOUSLY 


2 . Handicapped Housing Week- 
Grant Request. 

Under date of February 26, 1977, the Executive Director of 
the Social Planning and Review Council of British Columbia 
submitted a letter referring to Handicapped Housing Week in 
Vancouver from March 28 - April 2, 1977, and requesting a grant 
of $500 to provide funds for advertising and materials cost 
with respect to the program. 

MOVED by Aid. Kennedy 

THAT a grant of $500 to the Social Planning and Review Council 
of British Columbia be approved, in accordance with the request. 

- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 

3 . Ikuta Shrine Dancers - 
Grant Request. 

Council noted a letter, dated February 25, 1977, from the 
Canadian Society for Asian Arts, requesting a grant in lieu of 
the Playhouse Theatre rental for the period of May 27 - 29, 
inclusive, in connection with a program involving the Ikuta Shrine 
Dancers of Kobe, Japan. The organization also requested that 

the City host a luncheon to welcome the Shrine members. 


Cont ' d . 
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COMMUNICATIONS OR PETITIONS ( Cont ' d ) 

Ikuta Shrine Dancers - 
Grant Request (Cont'd) 

MOVED by Aid. Puil 

THAT a grant equal to the rental of the Playhouse Theatre 
for the period May 2 7 - 29, 1977, inclusive, be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 

MOVED by Aid. Rankin 

THAT no action be taken on the Canadian Society for Asian 
Arts request for the City to host an official luncheon. 

- CARRIED UNANIMOUSLY 


4. 1977 Federation of Canadian 
Municipalities Conference. 

The Council noted a letter, dated March 3, 1977, from the 
City Clerk , advising of the 1977 Federation of Canadian Municip- 
alities Conference to be held May 15 - 18, 1977, in Toronto. 
The City has been allocated seven voting delegates for the Confer- 
ence and it was recommended that the Mayor be authorized to appoint 
the delegates. 

MOVED by Aid. Puil 

THAT, as recommended by the City Clerk, the Mayor be authorized 
to appoint Council's delegates to the 1977 Federation of Canadian 
Municipalities Conference. 

- CARRIED UNANIMOUSLY 

Variation of Council Meeting Dates . 

MOVED by Aid. Rankin 

THAT, in view of the Federation of Canadian Municipalities 
Conference being held May 15 - 18, 1977, a Regular Council Meeting 
be held on May 24, 1977 and no meeting be scheduled for May 17, 1977, 
and the Council resolution of January 5, 1977, be amended accordingly. 

- CARRIED UNANIMOUSLY 


5 . Harbour Park Feasibility Study 

On February 22, 1977, Council deferred consideration of a 
Manager's report and draft Terms of Reference re the Harbour Park 
Feasibility Study to this meeting of Council. The City Manager 
requested that this item be further deferred to March 15, 1977, 
as an additional report is being prepared. 

MOVED by Aid. Kennedy 

THAT the request of the City Manager for deferral of this item 
to the March 15, 1977 meeting, be granted. 

- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIONS (Cont'd) 

6. First Anniversary of Habitat - 
Use of Jericho Hangars #5 & #6 . 

Council noted a letter, dated March 2, 1977, from Mr. Alan 
Clapp as follows: 

"I Alan Clapp would like to appear before City Council to 
ask its permission to use Jericho Park to celebrate the 
1st anniversary of the United Nations Conference on Human 
Settlements . 

This celebration is to take place on May 21st, 22nd and 
23rd, 1977. I am asking for the use of hangars #6 for 
a display of all the art work commissioned for Habitat 
Forum, as well as the showing of films and video tapes 
of the Habitat Conference. Hangar #5 is to be used for 
light music and theatrical events. Each day a major 
speaker would hold a discussion or give a speech on an 
environmental, political or economic theme. 

Ian Bain, Chairman of the park Board tells me, if City 
Council will waive the by-law restrictions for this event, 
the 1st anniversary of Habitat can be held at Jericho. 

Your early attention and support for this event would be 
greatly appreciated, so that funding and guest speakers 
arrangements may be made . " 

Mr. Clapp addressed the Council and gave some particulars 
of the program planned. Commissioner Bain, who was present in 
Council, advised that Park Board permission had not been granted 
and Mr. Clapp had been advised that the waiving of by-law restrict- 
ions came under the jurisdiction of Council. The Director of 
Permits and Licenses explained the Department's position, stating 
that he had insufficient information regarding the program to 
advise Council on the by-laws involved. 

MOVED by Aid. Kennedy 

THAT enforcement action not be taken in respect of regulations 
which would prohibit the use of the Jericho buildings for this 
particular event. 

- CARRIED 

(Aid. Brown opposed.) 

MOVED by Aid. Kennedy 

THAT the Park Board be requested to approve the use by Mr. 
Clapp of hangars #5 and #6 in Jericho Park for the program planned 
to celebrate the first anniversary of the united Nations conference 
on Human Settlements. 

- CARRIED 

(Aid. Brown, Ford, Gerard, Gibson and Puil opposed) 

7 . Additional Regular Council Meeting . 

Council noted a memo from the City Manager proposing that a 
Regular Council Meeting be held on March 22, 1977, in view of the 
many items and reports scheduled to come before Council this month. 

Following discussion the City Manager withdrew his proposal 
and, therefore, there will be no Regular Meeting of Council on 
March 22, 1977. 
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CITY MANAGER'S AND OTHER REPORTS 


A. MANAGER'S GENERAL REPORT 
MARCH 4, 1977 


Works & Utility Matters 
(March 4, 1977) 


The Council considered this report which contains eight 
clauses identified as follows: 


CI. 

1: 

CI. 

2: 

CI. 

3: 

CI. 

4: 

CI. 

5: 

CI. 

6: 

CI. 

7: 

CI. 

8: 


Closure of Portion of N/S Pender East of 
Clark Drive 

Closure of Portion of Lane South of School Avenue 

West of Latta Street 

Hastings Viaduct Replacement 

Tender - Asphalts Liquid and Paving 

Gas Utility Easement in Closed Road near 

Adanac and Napier 

Encroachment Agreement resulting from 
Subdivision - W/S Laurel North of Kent 
Authorization to Use Seal of City of Vancouver 
on Standard Utilities Service Agreements 
Encroachment of Cornice - Bank of B.C. 
Building, 2735 Granville 


Clauses 1-8 inclusive 


MOVED by Aid. Puil 

THAT the recommendations of the City Manager, as contained 
in clauses 1, 2, 3, 4, 5, 6, 7 and 8, of this report, be approved. 


- CARRIED UNANIMOUSLY 


Building & Planning Matters 
(March 4, 1977) 


The Council considered this report which contains three 
clauses identified as follows: 


CI. 1: Rezoning - 2617 East Broadway 

CI. 2: D.P.A. Keylock Installation - Gulf Oil 

Canada - 8385 St. George Street 
CI. 3: Rezoning - Former CPR Right-of-Way between 

Arbutus & Chestnut, approximately 300 feet 

north of Cornwall 


Clauses 1 and 2 . 


MOVED by Aid. Brown 

THAT clause 1 be received for information and the recommendation 
of the City Manager, as contained in clause 2, be approved. 

- CARRIED UNANIMOUSLY 

Rezoning - Former CPR Right-of-Way 
between Arbutus and Chestnut, approx- 
imately 300 feet north of Cornwall 
(Clause 3) 

Council was advised that Marathon Realty is requesting that 
this clause be deferred and the Company be permitted to appear as 
a delegation. 

MOVED by Aid. Gerard 

THAT this clause be deferred pending the hearing of a delegation 
from Marathon Realty as requested. 

- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Fire & Traffic Matters 
(March 4, 1977) 

Mount Pleasant N.I. P. Bus Shelters 
(Clause 1) 

This clause was referred back to the City Manager, at his 
request, for further discussion with the administration. 


Finance Matters 
(March 4, 1977) 

The Council considered this report which contains four 
clauses identified as follows: 

CI. 1: Reorganization of Computer Services Division 
CI. 2: Vancouver Museums & Planetariiim Association 

Annual Operating Grant 
CI. 3: False Creek Development 
CI. 4: Handling of Drug Exhibits 


Reorganization of Computer 

Services Division 

(Clause 1) 


MOVED by Aid. Puil 

THAT this clause be referred to the Standing Committee on 
Finance and Administration for consideration and report. 

- CARRIED UNANIMOUSLY 

Vancouver Museums & Planetarium 
Association - Annual Operating Grant 
(Clause 2) 


MOVED by Aid. Kennedy 

THAT the recommendation of the City Manager, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 

MOVED by Aid. Brown 

THAT the Standing Committee on Finance and Administration, 
as soon as possible, review the financial situation of the Museum 
and Planetarium Complex, and examine all options with respect 
to future funding. 

- CARRIED UNANIMOUSLY 

False Creek Development 
(Clause 3) 

MOVED by Aid. Brown 

THAT the recommendation of the City Manager, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 
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DELEGATIONS AND UNFINISHED BUSINESS (cont'd ) 

2, Development Permit Application: 
1866 West 2nd Avenue 

Greater Vancouver Youth Communication 
Centre Service 


Following consideration of a Board of Administration report of 
September 28 on the subject, the Council, on October 6th, passed 
the following motion: 

"THAT the matter of the use of 1866 West 2nd Avenue by the 
Greater Vancouver Youth Communication Centre Service be 
tabled and the following delegations, the Kitsilano Rate- 
payers' Ass'n,, Mrs, C. McBay on behalf of residents and 
Mr. Ray Chouinard on behalf of the applicant, be heard." 

The Council this day heard the following persons speak in 
support of the development permit application: 

Mr. R, Chouinard, representing the Greater Vancouver Youth 
Communication Centre Service 

Mr, D, Robertson, representing the Program Committee of 
the United Church of Canada 


Mr, S, Robertson representing the Alma Mater Society, 
University of British Columbia, 

The Council also heard the following persons opposing the 
development permit application: 

Mr. G,F, Moul, representing Kitsilano Ratepayers 
Association 

Mrs. McBay, representing residents in the area 

MOVED by Aid, Bird, 
SECONDED by Aid, Broome, 

THAT the application of the Greater Vancouver Youth 
Communication Service Centre for a development permit with respect 
to 1866 West 2nd Avenue, be refused, 

- CARRIED 

MOVED by Aid. Hardwick, 
SECONDED by Aid, Rankin, 

THAT the Board of Administration report to the next Regular 
meeting of the Council on an action program coordinating private 
and civic agencies to deal with the emergency situation of young 
transients in the community, 

- CARRIED 

MOVED by Aid, Rankin, 
SECONDED by Aid, Hardwick, 

THAT the Board of Administration report to the next Regular 
meeting of the Council on the three premises presently under 
consideration for use as hostel accommodation for young transients. 


- CARRIED 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Finance Matters 
(March 4, 1977) (Cont'd) 

Handling of Drug Exhibits 
(Clause 4) 


During consideration of this clause Deputy Chief Dixon '" 
addressed the Council in further explanation of the report. 

The Mayor also advised on meetings held with the Provincial 
and Federal Governments in respect of the whole question of 
costs related to enforcement of drug laws. 

MOVED by Aid. Rankin 

THAT the request of the Vancouver Police Board, as contained 
in its resolution of February 3, 1977, be approved and, therefore, 
the engagement of an additional clerk, effective July 1, 1977, and 
the purchase of the required furniture and equipment as detailed 
in this report, be approved, prior to final approval of the 1977 
Police budget. 

- CARRIED 

(Aid. Brown, Harcourt and Puil opposed) 


Personnel Matters 
(March 4, 1977) 

The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Attendance One Employee, Health Department - 
11th Graduate Summer Session in Epidemiology 

CI. 2: Personnel Regulations - Clothing Allowance, 

Conferences, Group Life Insurance, Probationary 
Period, Vacations 

Cl . 3. Team Policing District 4. 

Clauses 1-3 inclusive 

MOVED by Aid. Harcourt 

THAT the recommendations of the City Manager, as contained iti 
clauses 1, 2 and 3 of this report, be approved. 

- CARRIED UNANIMOUSLY 

Property Matters 
(March 4, 1977) 

The Council considered this report which contains eleven 
clauses identified as follows: 


Cl. 1 

Cl. 2 
Cl. 3 
Cl. 4 

Cl. 5 

Cl. 6 
Cl. 7 

Cl. 8 

Cl. 9 

Cl. 10 

Cl. 11 


Procedures - Minor Repairs & Renovations to 
Civic Buildings 
Demolition - 1897 Burrard 

Lease of City-owned Property - 523 West 6th 
Cancellation of Siding Agreement North of 
6th Avenue, West of Cambie 
Sale - W/S Copley North of Lane North of 
19th Avenue 

Lease Renewal - 1581-1585 West 4th Avenue 

Burrard Street Widening - Purchase of portion 

of property 1900 Burrard Street 

Burrard Street Widening - Purchase of portion 

of property 1743 Burrard Street 

Burrard Street Widening - Purchase of portion 

of property 1790 West 4th Avenue 

Burrard Street Widening - Purchase of East 7 

feet of 2351-97 & 2401-21 Burrard Street 

Acquisition of 32 96 S.E. Marine Drive and Sale 

of 1352 West 6th Avenue 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Property Matters 
(March 4, 1977) (Cont'd) 

Procedures - Minor Repairs and 
Renovations to Civic Buildings 
(Clause 1) 

In considering this clause, the City Manager also recommended 
that the same procedure by authorized for other civic departments 
when recommended by the Director of Finance and the City Manager. 

MOVED by Aid. Bellamy 

THAT the recommendations of the City Manager be approved. 

- CARRIED UNANIMOUSLY 

Clauses 2-11 inclusive 

MOVED by Aid. Bellamy 

THAT the recommendations of the City Manager, as contained in 
clauses 2, 3, 4, 5, 6, 7, 8, 9, 10 and 11, be approved. 

- CARRIED UNANIMOUSLY 


B . Larwill Bus Depot Rentals . 

MOVED by Aid. Brown 

THAT the Council meet with the Park Board to discuss the 
Larwill Bus Depot Rental issue, at the same time the Jericho Park 
matter is discussed. 

- CARRIED UNANIMOUSLY 


C. Exemption of Earthquake Standards 

for Heritage Buildings and Buildings 
in Historic Areas. 


In considering this report a letter, dated March 4, 1977, from 
the Heritage Advisory Committee was noted, requesting Council to 
defer any decision regarding exemption of earthquake standards 
for heritage buildings in historic areas from the Building By-law, 
pending presentation of the report to Council on criteria for 
heritage buildings and methods of compensation for owners of 
designated buildings. 

MOVED by Aid. Puil 

THAT this report be deferred pending the hearing of a delegation 
from the Gastown Townsite Committee as requested. 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S 


AND OTHER REPORTS (Cont'd) 


D. St. Patrick's Day Parade 

MOVED by Aid. Rankin 

THAT an additional grant in the amount of $781.74 be 
authorized to forgive the outstanding 1976 St. Patrick's Day 
Parade account; 

FURTHER THAT the request for an estimated grant of $1500 
to defray the costs of City services for the 1977 parade, be 
approved . 


The Council recessed at 3.45 p.m., and, 
following an 'In Camera' meeting in the 
Mayor's Office, reconvened in the council 
Chamber at 4.10 p.m. with the same members 
present . 


(Aid. Brown, Ford and Puil opposed) 


- CARRIED BY THE 
REQUIRED MAJORITY 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

I. Report of Standing Committee 
on Planning and Development, 
February 17, 1977 


Central Waterfront Plans 
(Clause 1) 


MOVED by Aid. Harcourt, 

THAT the recommendations of the Committee contained in 
this Clause be approved after deleting the letter "s" from 
the word "meetings" in recommendations A(ii) and A(iii). 


- CARRIED UNANIMOUSLY 


II. Joint Report of Standing Committees 
on Community Services and Finance & 
Administration, February 17, 1977 

1977 Social Service Grants 
(Clause 1) 


Council considered this clause of the Committees, and taking 
into consideration the recommendations of the Committees, approved 
grants as follows: 


Organization 

Elizabeth Fry 
Society 


Vancouver Com- 
munity Legal 
Assistance Society 


MOSAIC (Community 
Translation) 911 
Translation 


Council Action 

That a grant of 
$2,200 be made 
to Elizabeth Fry 
Society 

That a grant of 
$22,660 be made 
to the Vancouver 
Community Legal 
Assistance Society 

That a grant of 
$20,706 be made 
to MOSAIC (Com- 
munity Translation) 
911 Translation 


Moved By 
Aid. Puil 


Aid. Rankin 


Aid. Gerard 


Vote 

Carried by the 

Required 

Majority 


Carried by the 

Required 

Majority 


Carried by the 

Required 

Majority 


Neighbourhood 

Services 

Association 


That a grant of $126,600.00 
be made to Neighbourhood 
Services Association and 
allocated as follows: 


Area 

Cedar Cottage 
Gordon House 
Kits House 
Fraserview 


1. 
2. 
3. 
4. 

5. Frog Hollow 


1977 Al- 
location 
$26,650.00 
26,650.00 
26,650.00 
21 ,650.00 
15,000.00 


Aid. Rankin 


Carried by the 
Required 
Majority 
(Aid. Kennedy, 
Puil and Mayor 
opposed) 


6. Mount Pleasant 10,000.00 


Vancouver and 
District Public 
Housing Tenants 
Association 


That a grant of 
$23,000 be made 
to Vancouver and 
District Public 
Tenants Association 


Aid. Rankin 


Carried by the 

Required 

Majority 


Canadian Para- That a grant of Aid. Gibson Carried by the 

plegic Association $18,150 be made Required 

to Canadian Para- Majority 

plegic Association 


cont'd 
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Joint Report of Standing Committees 
on Community Services and Finance & 
Administration, February 17, 1977 (cont'd) 

1977 Social Service Grants 
(Clause 1) (cont'd) 
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Organization 

Crisis Inter- 
vention and 
Suicide Prevention 
Centre 


Council Action 


Moved By 


That a grant of 
$13,350 be made 
to Crisis Inter- 
vention and Suicide 
Prevention Centre, 
it being understood 
that this is not 
necessarily the final 
year for City funding 
of the Centre 


Aid. Brown 


Handicapped 
Resource Centre 


That a grant of 
$10,602 be made 


Aid. Puil 


(Vancouver Resource to the Handicapped 


Society for the 
Physically 
Disabled 


Mental Patients 
Association 


Resource Centre 
(Vancouver Resource 
Society for the 
Physically Disabled) 

That a grant of 
$21,360 be made 
to the Mental 
Patients Association 


Aid. Rankin 


Western Institute 
for the Deaf 


Point Grey Minor 
Hockey Association 


The Vancouver 
Indian Centre 


Vancouver-Richmond 
Association for 
the Mentally 
Retarded 


Dugout 


Gastown Residents 
Association 
(Stanley and 
Fountain Society ) 


That a grant of 
$9,600 be made 
to the Western 
Institute for the 
Deaf 

That a grant of 
$2,400 be made to 
Point Grey Minor 
Hockey Association 

That a grant of 
$16,656 be made 
to the Vancouver 
Indian Centre 

That a grant of 
$15,114 be made 
to the Vancouver- 
Richmond Association 
for the Mentally 
Retarded 


That a grant of Aid. 
$13,681 be approved 
for Dugout 


Aid. Harcourt 


Aid. Rankin 


Aid. Rankin 


Aid. Puil 


Kennedy 


That a grant of 
$5,445 be approved 
for Gastown Residents 
Association (Stanley 
& Fountain Society) 


Aid. Harcourt 


Vote 

Carried by the 

Required 

Majority 


Carried by the 

Required 

Majority 


Carried by the 
Required 
Majority (Aid. 
Brown , Kennedy 
and Puil opposec 

Carried by the 
Required 
Majority 


Carried by the 
Required 
Majority (Aid. 
Ford opposed) 


Carried by 

Required 

Majority 


the 


Carried by the 

Required 

Majority 


Carried by the 

Required 

Majority 


Carried by 

Required 

Majority 


the 


cont ' d. 
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Organization 

God's Rescue 
Mission 


New Hope Centre 


Big Brothers of 
British Columbia 


Vancouver Big 
Sisters 


Council Action 

That a grant of 
$4,0 00 be made 
to God's Rescue 
Mission 

That a grant of 
$12,084 be made 
to New Hope Centre 

That a grant of 
$26,728 be made 
Big Brothers of 
British Columbia 

That a grant of 
$22,482 be made 
Vancouver Big 
Sisters 


Moved By 
Aid. Kennedy 

Aid. Puil 
Aid. Bellamy 

Aid. Bellamy 


Vote 

Carried by the 

Required 

Majority 


Carried by the 

Required 

Majority 

Carried by the 

Required 

Majority 


Carried by the 

Required 

Majority 


Boys and Girls 
Clubs of Greater 
Vancouver 


Family Service 
Centres of Greater 
Vancouver 


Frog Hollow Youth 
Worker (N.S.A. ) 


Kiwassa Neigh- 
bourhood Services 


Mt. Pleasant 
Neighbourhood 
Association 
(formerly the Mt. 
Pleasant Citizens 
Committee 


Outward Bound 


Y.W.C.A. 

Strathcona 


That a grant of 
$20,000 be made 
to Boys and Girls 
Clubs of Greater 
Vancouver 


That a grant of 
$31,135 be made 
to Family Service 
Centres of Greater 
Vancouver 

That a grant of 
$15,000 be made 
to Frog Hollow 
Youth Worker 
(N.S.A. ) 

That a grant of 
$11,092 be made 
to Kiwassa Nei- 
ghbourhood Services 


Aid. Gerard 


Carried by the 
Required 
Majority (Aid. 
Brown, Kennedy 
and the Mayor 
opposed 


Aid. Harcourt Carried by the 

Required 
Majority 


Aid. Bellamy Carried by the 

Required 
Majority 


Aid. Bellamy 


That a grant of 
$170. 00 be made 
to Mt. Pleasant 
Neighbourhood 
Association (formerly 
the Mt. Pleasant 
Citizens Committee) 


Aid. Rankin 


Carried by the 

Required 

Majority 


Carried by the 

Required 

Majority 


That a grant of 
$3,720 be made 
to Outward Bound 

That a grant of 
$15,383 be made 
to Y.W.C.A. 
Strathcona 


Aid. Rankin 


Aid. Kennedy 


Carried by the 

Required 

Majority 

Carried by the 

Required 

Majority 


cent ' d. . . . 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Joint Report of Standing Committees 
on Community Services and Finance & 
Administration, February 17, 1977 (cont'd) 


1977 Social Service Grants 
(Clause 1) (cont'd) 


Organization 
Y.W.C.A. Sunset 

Crossreach 


Vancouver Second 
Mile Society 


Council Action 

That a grant of 
$16,971 be made 
to Y.W.C.A. Sunset 

That a grant of 
$10,400 be made 
to Crossreach 

That a grant of 
$4,838 be made 
to Vancouver 
Second Mile Society 


Moved By 
Aid. Puil 

Aid. Kennedy 

Aid. Rankin 


Vote 

Carried by the 

Required 

Majority 

Carried by the 

Required 

Majority 

Carried by the 

Required 

Majority 


The Council considered the Committees' recommendations with 
respect to the following organizations, and took no action to 

approve grants : 

Vote and 

Council Motions Moved By Council Action 


Organization 


B.C. Civil 

Liberties 

Association 


That a grant of 
$5,000 be made 
to B.C. Civil 
Liberties Association 


Aid. Harcourt LOST not having 


The Concord 
Society to Assist 
Ex-Convicts of B.C. 


Greater Vancouver 
Helpful Neighbour 
Society 

Grandview Free 
Store Society 

Vancouver Neuro- 
logical Centre 


That no grant be Aid. Puil 
made to the B.C. 
Civil Liberties 
Association in 1977 

That no grant be Aid. Puil 
made to The Concord 
Society to Assist 
Ex-Convicts of B.C. 
in 1977 


received requir 
ed majority 
(Aid. Bellamy, 
Gerard, Gibson, 
Kennedy & Puil 
opposed) 

CARRIED 

(Aid. Srown and 
Harcourt oppose 


CARRIED 


Vancouver 
C-TRAC Society 


That no action be 
taken at this 
time 

That no action be 
taken at this time 

That a grant of 
$17,280 be made 
to the Vancouver 
Neurological Centre 


That a grant of 
$15,000 be made 
to the Vancouver 
C-TRAC Society 


Aid. Marzari 


Aid. Brown 


Aid. Gibson 


CARRIED 


CARRIED 


Aid. Rankin 


That no grant be 
made to Vancouver 
C-TRAC Society 


Aid. Puil 


LOST not having 
received requir 
ed majority 
(Aid. Brown, 
Marzari, Puil 
Mayor opposed) 

LOST not having 
received requir 
ed majority 
(Aid. Bellamy, 
Brown, Ford, 
Gerard, Kennedy 
Marzari, Puil & 
Mayor opposed) 

CARRIED 

(Aid. Harcourt 

Rankin opposed) 


cont'd. . . . 


0341 


Regular Council, March 8, 1977 15 

CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Joint Report of Standing Committees 
on Community Services and Finance & 
Administration, February 17, 1977 (cont'd) 


1977 Social Service Grants 
(Clause 1) (cont'd) 


Organization 

Vancouver 
Recreational 
Hockey League 
for Adults 

Catholic Community 
Services (The Door 
is Open) 


Moved By 
Aid. Gerard 


Aid. Rankin 


Council Motions 

That no grant be 
made to Vancouver 
Recreational Hockey 
League for Adults 

That a grant of 
$3,460 be made to 
Catholic Community 
Services (The Door 
is Open) 


That no grant be Aid. Puil 
made to Catholic 
Community Services 
(The Door is Open) 


Vote and 
Council Action 

CARRIED 


LOST not havinc 
received requi; 
ed majority 
(Aid. Bellamy, 
Brown, Ford, 
Gibson, Kennedy 
Marzari, Puil 
Mayor opposed) 

CARRIED 
(Aid. Gerard 
opposed) 


DERA (Downtown 
Eastside Residents 
Association) 


That a grant of 
$36,288 be made 
to DERA (Downtown 
Eastside Residents 
Association) 


That a grant of 
$12,096 be made 
to DERA (Downtown 
Eastside Residents 
Association) 


Further that the 
allocation of the 
funds to DERA be 
under the supervision 
of the Director of 
Social Planning with 
respect to the program 


Aid. Rankin 


Aid . Brown 


LOST not havinc 
received requi] 
ed majority 
(Aid. Bellamy, 
Brown, Ford, 
Gerard, Gibson < 
Kennedy, Puil i 
Mayor opposed) 

LOST not havinc 
received requi] 
ed majority 

(Aid. Ford, 
Gerard, Gibson, 
Kennedy, Puil S 
Mayor opposed) 

~'CNOT~PUT) 


Mt. Pleasant 
Child Care Society 


That no action be 
taken on the 
application of Mt. 
Pleasant Child Care 
Society for a grant 


Aid . Brown 


CARRIED 


MOVED by Aid. Harcourt, 

THAT consideration of the grant to Meals on Wheels be deferred 
to later this day to permit the hearing of delegations. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Rankin, 

THAT City Council approve the recommendations of the Joint 
Community Services and Finance and Administration Committees as 
noted above, subject to any terms or conditions as suggested by 
the Director of Social Planning in the Manager's report of 
February 10, 1977; 


cont'd. 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Joint Report of Standing Committees 
on Community Services and Finance & 
Administration, February 17, 1977 (cont'd) 

1977 Social Service Grants 
(Clause 1) (cont'd) 

FURTHER THAT City Council write to the Provincial Minister of 
Health urging that his department re-examine its financial 
allocations with a view to increasing its funding of the Mental 
Patients Association, the Vancouver Neurological Centre and the 
Downtown Community Health Society, pointing out that every person 
who may be kept out of the hospital as a result of the work of 
such agencies represents a potential saving to the Provincial 
Department of Health of some $10,000.00 per year; 

FURTHER THAT City Council advise the Park Board that in the 
City's opinion greater public use could be made of the cycle 
track on East Broadway if the Park Board would fund the salary of 
a manager-programer to operate the track; 

FURTHER THAT the Director of Social Planning evaluate the 
increased grant request of Meals on Wheels and report to City 
Council when the 1977 community service grants are up for 
consideration, and that representatives of Meals on Wheels be 
invited to attend. 

- CARRIED UNANIMOUSLY 



III. Report of Standing Committee ~ 
on Transportation, 
February 17, 1977 

The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Removal of 'No Stopping' Signs on Water 

Street in Gastown 
CI. 2: Flower Vending Kiosk of Mr. Umberto Marvuglia - 

Granville Mall 
CI. 3: Downtown Eastside Area - Traffic Improvements 

Clauses 1, 2 and 3 

MOVED by Aid. Kennedy, 

THAT the recommendations of the Committee contained in 
Clauses 1, 2 and 3 be approved. 

- CARRIED UNANIMOUSLY 


IV. Report of Standing Committee 
on Community Services, 
February 24, 1977 

The Council considered this report which contains six 
clauses identified as follows: 

CI. 1: Complaint re Noise at Spinning Wheel Cabaret 

CI. 2: Cabaret at 343 East Hastings 

CI. 3: Operation of Tax Buying Companies 

CI. 4: El Cid Hotel, 340 Cambie Street 

CI. 5: Complaints re Day Care on Arbutus between 

6th and 8th Avenues 

CI. 6: Rent Increases at Ferrara Court, 504 East Hastings 

Clauses 1, 2, 3 and 6 

MOVED by Aid. Rankin, 

THAT the recommendations of the Committee contained in 
Clauses 1, 2, 3 and 6 be approved. 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Report of Standing Committee 
on Community Services, 
February 24, 1977 (cont'd) 

El Cid Hotel, 340 Cambie 
Street (Clause 4) 


Alderman Rankin, Chairman of the Standing Committee on Commvmity 
Services, advised that satisfactory arrangements have been made to 
connect the sprinkler system of the El Cid Hotel to the City water 
supply. 

MOVED by Aid. Rankin, 

THAT the oral report of the Chairman of the Standing Committee 
on Community Services on the El Cid Hotel, be received for 
information. 

- CARRIED UNANIMOUSLY 

Complaints re Day Care on Arbutus 
between 6th and 8th Avenues (Clause 5) 


. 17 


The Council noted a request from Mrs. Malek to appear before 
Council on this matter. 

MOVED by Aid. Rankin, 

THAT consideration of this clause be deferred to permit the 
hearing of a delegation from Mrs. Malek. 

- CARRIED UNANIMOUSLY 


V. Report of Standing Committee 
on Planning and Development, 
February 24, 1977 

Local Area Planning/N. I. P. - 
Liaison Aldermen (Clause 1) 


MOVED by Aid. Harcourt, 

THAT the recommendation of the Committee contained in 
this Clause be approved. 


- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 


MOVED by Aid. Bellamy, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Puil, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


BY-LAWS 


1. BY-LAW TO AMEND BY-LAW NO. 4188, 
BEING THE ZONING AND DEVELOPMENT 
FEE BY-LAW 


MOVED by Aid. Harcourt, 
SECONDED by Aid. Gibson, 

THAT the By-law be introduced and read a first time. 


- CARRIED UNANIMOUSLY 


The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 


There being no amendments, it was 


MOVED by Aid. Harcourt, 
SECONDED by Aid. Gibson, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 


Regular Council, October 20, 1970 


MOTIONS 

1. Establishment of Land for Highway Purposes 
(Terminal Avenue, East of Main Street) 


MOVED by Aid. Bird, 
SECONDED by Aid. Rankin, 

THAT WHEREAS the City of Vancouver is the registered owner of 
the lands hereinafter described; 

AND WHEREAS it is deemed expedient and in the public interest 
to establish the hereinafter described lands for highway purposes; 

THEREFORE BE IT RESOLVED THAT the following City owned land 
be established for highway, the said land more particularly 
described as follows: 

Those portions of the bed of False Creek lying East of 
Main Street, being portions of District Lot 2037, to 
which the letters "B" and "C" have been assigned as 
distinguishing letters, said portions being described 
by metes and bounds in False Creek Terminal Act, Cap. 76, 
B.C.S. 193, Reference Map 1341 

be and the same are hereby established for highway purposes and 
declared to form and constitute portions of highways. 

- CARRIED 

2. Closing and Stopping Up of Lane 

(South of 16th Avenue, West of the lane 
West of Renfrew Street and portion of 
17th Avenue, West of the lane West of 
Renfrew Street) 


MOVED by Aid. Bird, 
SECONDED by Aid. Rankin, 

THAT WHEREAS the City of Vancouver is the owner of all the 
streets and lanes lying within the limits of the City of Vancouver 

AND WHEREAS portion of the lane and street dedicated by the 
deposit of Plan 11660, adjacent to Block "N", Section 44, T.H.S.L. 
Plan 11660 is surplus to the City Highway requirements; 

AND WHEREAS the City of Vancouver is the owner of Lot 8 and 
Lot 15, said Block "N" adjacent to the portions of highway to be 
closed ; 

THEREFORE BE IT RESOLVED THAT all that portion of lane 
dedicated by the deposit of Plan 11660, lying between the 
production southerly of the easterly and westerly limits of Lot 8, 
Block "N", Section 44, T.H.S.L., Plan 11660; and all that portion 
of road dedicated by the deposit of said Plan 11660 lying between 
the production southerly of the easterly and westerly limits of 
Lot 15, said Block "N", and a line drawn parallel to and 13 feet 
perpendicularly distant southerly from the southerly limit of 
said Lot 15, the same as shown outlined red on a plan prepared 
by A. Burhoe, B.C.L.S. dated the 15th day of September, 1970 and 
marginally numbered LF 5524, a print of which is hereto annexed; 
be closed, stopped up and title taken thereto; and 

BE IT FURTHER RESOLVED THAT the closed portions of highway 
be subdivided with the abutting City owned Lots 8 and 15, said 
Block "N". 


- CARRIED 
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MOTIONS 

A. Allocation of Land for Lane 
Purposes (N. 10' of West h of 
Lot 14, Block 294, D.L. 526) 

MOVED by Aid. Rankin, 
SECONDED by Aid. Gerard, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for lane purposes, the following described lands: 

North 10 feet of the West half of Lot 14, Block 295, 
District Lot 526, Plan 590, the same as shown outlined 
red on plan prepared by G. Girardin, B.C.L.S., dated 
February 10, 1977, and marginally numbered LF 8094, a 
print of which is hereunto annexed; 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes, and declared to form and constitute portions of 
lane. 

- CARRIED UNANIMOUSLY 

B. Closing, Stopping Up and Consolidating 
(Portion of Alberta Street South of 
49th Avenue - Langara Development) 

MOVED by Aid. Rankin, 
SECONDED by Aid. Gerard, 
THAT WHEREAS 

(1) The City of Vancouver is the owner of all the streets and 
lanes lying within the limits of the City of Vancouver; 

(2) Whereas Alberta Street, South of 49th Avenue adjacent to 
City owned Lot 'A', Block 1165, District Lot 526, Plan 
12842 terminates in a Cul-de-sac; 

(3) The Cul-de-sac must be extended 50 feet to accommodate the 
subdivision of the property to the west; 

(4) This relocation of the Cul-de-sac eliminates a need for a 
portion of the existing Cul-de-sac and an exchange of 
lands should be made; 

THEREFORE BE IT RESOLVED THAT all that portion of road dedicated 
by the deposit of plan 16033 adjacent to Lot 'A', Block 1165, District 
Lot 526, Plan 12842, the same as shown outlined red on plan sworn to 
by G. Girardin, B.C.L.S., on January 10, 1977, and marginally numbered 
LF 4487, a print of which is hereunto annexed, be closed, stopped up 
and title taken thereto; and 

FURTHER BE IT RESOLVED THAT the said closed road be consolidated 
with a portion of the abutting said Lot 'A' . 

- CARRIED UNANIMOUSLY 

ENQUIRIES AND OTHER tdATTERS 

Urban Demonstration Project - 
Harbour Park 


MOVED by Aid. Brown, 

THAT a sum of money for the Harbour Park Development 
proposal be added to the list of projects submitted to the 
Minister for Urban Affairs for consideration as an Urban 
Demonstration Project. 

- CARRIED 

(Alderman Harcourt and the Mayor opposed) 


The Council recessed at approximately 5:05 p.m. to 
reconvene at 7:30 p.m. 
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The Council reconvened at 7:30 p.m. in the Council Chamber 
with Mayor Volrich in the Chair and the following members 
present: 

PRESENT : Mayor Volrich 

Aldermen Bellamy, Brown, Ford, Gerard, 

Gibson, Harcourt, Kennedy, Marzari, 
Puil and Rankin 

CLERK TO THE COUNCIL: D.H. Little 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Rankin, 
SECONDED by Aid. Brown, 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Volrich in the Chair. 

- CARRIED UNANIMOUSLY 

DELEGATIONS (cont'd) 

Text Amendment to Limit Office 
Development in C-2 Commercial 
Districts 


On January 25, 1977, Council deferred the report of the 
City Manager dated January 21, 1977, on text amendment to limit 
office development in C-2 Commercial Districts for a report 
reference from the Director of Planning. 

The Director of Planning outlined the implications of the 
proposed text amendment and explained the reasons for his 
recommendation that Council instruct him to withdraw the 
application for the C-2 text change at this time. 

Mr. Robert Benna, Suburban Business Property Owners' 
Association, filed and read a brief to Council. He suggested 
that to ensure that office building development in C-2 areas 
would not affect retail frontage. Council pass a by-law requiring 
the ground floor of all office buildings contructed in C-2 areas, 
be reserved for retail trade. He stated the objections which his 
Association has to the proposed text amendment. His Association 
requested that Council withdraw the proposed text amendment. 

Mr. R. Orr, Suburban Business Property Owners' Association, 
also spoke in support of the Association's position. 

A motel owner on Kingsway addressed Council and suggested 
that consideration be given to encouraging development of lower 
priced motels along Kingsway. 

MOVED by Aid. Bellamy, 

THAT the Director of Planning be instructed to: 

(a) withdraw the application for the C-2 text change; 

(b) report in approximately six months' time on office 
development in C-2 districts. 

- CARRIED 

(Aldermen Marzari and Rankin opposed) 

MOVED by Aid. Marzari, 

THAT the Director of Planning be instructed to make 
application for an amendment to the C-2 zoning to require 
that the ground floor of all buildings developed in C-2 areas, 
be retail. 

- Deferred 

cont ' d. . . . 
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DELEGATIONS (cont'd) 

Text Amendment to Limit Office 
Development in C-2 Commercial 
Districts (cont ' d ) 


MOVED by Aid. Puil, 

THAT consideration of Alderman Marzari's motion be deferred 
pending a report from the Director of Planning on ways and means 
of encouraging retail growth on the ground levels of development 
in C-2 areas. 

- CARRIED 

(Aldermen Harcourt, Marzari and Rankin opposed) 

Council then considered the report of the City Manager 
dated February 24, 1977, on procedures to encourage office 
development outside the City of Vancouver. In this report, 
the Director of Planning recommended: 

(1) The Director of Planning continue to request 
information from applicants who wish to develop 
offices in the City to explain their reasons for 
locating in the City; and that the letter attached 
as Appendix II be used for that purpose. 

(2) The Director of Planning continue to encourage 
developers of offices in the City to consider a 
location in the regional town centres outside the 
City. 

MOVED by Aid. Puil, 

THAT Council declare a one year moratorium on the process 
whereby potential office developers in Vancouver are encouraged 
to relocate in regional town centres outside the City. 

- LOST 

(Aldermen Bellamy, Brown, Ford, Gibson, Harcourt, 
Kennedy, Marzari, Rankin and the Mayor opposed) 

MOVED by Aid. Gerard, 

THAT recommendation (1) of the Director of Planning not be 
approved and the Director of Planning be instructed to discontinue 
the practice of requiring potential office developers to provide a 
letter of justification stating why they wish to locate in Vancouver. 

- LOST 

(Aldermen Bellamy, Brown, Ford, Gibson, Harcourt, 
Kennedy, Marzari, Rankin and the Mayor opposed) 

MOVED by Aid. Brown, 

THAT the Director of Planning continue to request information 
from applicants who wish to develop offices in the City to explain 
their reasons for locating in the City; and that the letter 
attached as Appendix II be used for that purpose. 

- CARRIED 

(Aldermen Gerard and Puil opposed) 

(The Mayor advised that he and some other members of 
Council would meet with Mr. Farry, GVRD Planning 
Department, and the Director of Planning to review 
the office development process for report back. ) 

MOVED by Aid. Ford, 

THAT the Director of Planning continue to encourage developers 
of offices in the City to consider a location in the regional town 
centres outside the City where appropriate. 

- CARRIED UNANIMOUSLY 

(Appendix II is on file in 
the City Clerk's Office.) 
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DELEGATIONS (cont'd) 

Retention of Improvements 
at 3020 West 3rd Avenue 

Council on February 22, 1977, agreed to hear representation 
from Ms. D. Dobrowolski concerning retention of improvements at 
3 02 West 3rd Avenue. 

Submitted for information was a report of the City Manager 
dated March 1, 1977, setting out the history of current 
improvements to this dwelling. 

Ms. Dobrowolski circulated a brief to Council. 

Prior to hearing representations from Ms. Dobrowolski, the 
Director of Planning advised Council that the dwelling in question 
falls within one of the areas in Kitsilano which is under 
consideration as part of the Kitsilano "Conversion Areas". If the 
"Conversion Areas" are approved by Council, this dwelling could be 
compatible with the new zoning. 

MOVED by Aid. Rankin, 

THAT consideration of this matter be deferred for one week 
to permit the Director of Planning to meet with Ms. Dobrowolski 
to explain the implications of the proposed Kitsilano "Conversion 
Area Plan". 

- CARRIED UNANIMOUSLY 

(At this point in the proceedings. Alderman Harcourt 
left the meeting) 

Application of Meals on Wheels 
for a Grant of $25,000 


Earlier this day. Council had deferred consideration of 
the grant request of Meals on Wheels to permit representation 
from the organization. 

A representative of Meals on Wheels was not present in the 
Chamber this evening. 

Mrs. Susan Anderson, Social Planning Department, advised 
that representatives of Meals on Wheels did not appear, as 
following receipt of a letter from the Mayor, they will be 
seeking Provincial Government funding. 

MOVED by Aid. Rankin, 

THAT a grant of $10,000 to Meals on Wheels be approved, and 
the Council defer consideration of the request of Meals on Wheels 
for an additional $15,000 pending the outcome of the organization's 
request for Provincial Government funding. 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORIT 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Puil, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Puil, 
SECONDED by Aid. Rankin, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 9:45 p.m. 


The foregoing are Minutes of the Regular Council Meeting 
of March 8, 1977, adopted on Marcli jis, 1977. 



MANAGER'S REPORT 

February 24, 1977 

TO: City Council 

SUBJECT: Procedures to encourage office developments outside the City of Vancouver 
CLASSIFICATION: CONSIDERATION 


The Director of Planning reports as follows: 

"The purpose of this report is to inform Council of current procedures being 
implemented by the Planning Department to encourage office developments to 
locate outside the City of Vancouver in accordance with the G.V.R.D. Livable 
Region Program and the resolutions of Council in support of the Prooram. Some 
changes are proposed to make these procedures more understandable and 
effective. 

The Livable Region Program 

A major aim of the Livable Region Proaram is to obtain a better balance between 
jobs and residents in each part of the region. Benefits to the entire 
region include shorter journeys to work, savings on transportation investment, 
and greater opportunities for work, shopping and recreation closer to home. 

A decrease in the proportion of new office jobs in Vancouver, and an increase 
in office jobs in the proposed regional town centres in suburban areas, are 
key objectives of the proposed plan. 

Both incentives to encourage new offices to locate in the regional town centres, 
and controls to discourage offices from locating in Vancouver, will be needed 
since the program represents a major shift away from current development trends. 

City Actions: 

The City Council approved the concepts of the Livable Region Prooram in principle, 
and adopted several resolutions in support of locating offices outside Vancouver 
in regional town centers. (See Appendix I ) 

Controls on office growth in the Downtown were discussed by the Planning 
Committee in May, 1975, during meetings on the Downtown rezoning proposals 
and the Livable Region Program. 

It was generally recognized that the proposals to rezone the Downtown and 
Broadway areas would do little to slow the rate of office growth over the 
next 10 years although they would result in higher amenity standards. 

For this reason the Director of Planning was asked to develop, with the 
G.V.R.D., other controls and incentives to encourage decentralization 
(see Council resolution May 13th, 1975 in Appendix 1). 

The Committee also agreed, during a meeting on May 29th, 1975 attended by 
G.V.R.D. staff, to request a letter from developers of office buildings 
downtown explaining why the development had to be located in Vancouver 
rather than a regional town centre. Discussion on the letter from 
developers was brief and was not recorded by the Clerk in minutes or 
resolutions of the Committee; however, a number of people attending the 
meeting can recall the discussion taking place. 

Staff Follow-up 

As a result of the various Council instructions, staff have followed up 
the question of office decentralization in several ways: 

- A three part work program was agreed with G.V.R.D. staff of which 
the first part, an introduction, has been completed, and the 
second part, a cost/benefit study of employment growth, has been 
partially completed. The third part, an analysis of implementing 
growth controls, has not yet been completed because of other 
priorities. 
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- In November, 1975 a brief was submitted from B.C. Hydro, at the request 
of Planning staff, explaining the reasons for the proposed expansion 

of the B.C. Hydro head office building. 

- In February 1976, an information sheet was issued in order to inform 
applicants about new procedures affecting development permit applications 
inthe Central Area. This information sheet includes the following 
required information to be submitted with applications for office 
buildings in the Downtown District; 

"A written statement giving specific reasons why the proposed 
office building development must be located in the Downtown 
District." 

- On April 27th, 1976 the Director of Planning for the G.V.R.D. wrote 
to the Director of Planning proposing better administrative methods 
for processing the written statement to be submitted by developers. 

On May 6, 1976 the Mayor replied to the G.V.R.D. Director of Planning 
expressing the opinion that it was more important to concentrate 
on how to make regional town centres more attractive than to 
slow down the growth of offices in Downtown. 

Review of Written Statement Procedure 


It is believed that the procedure of requesting developers to explain why 
the office space proposed is needed in the City, serves the following 
useful purposes: 

1. It can alert developers to the need for proper market feasibility studies of 
the proposed office space, related to current office vacancies and the 
uncertain prospects for continued rapid economic growth. 

2. It makes developers aware of the Livable Region Program and may lead 
to the consideration of regional town centres as an alternative 
location. 

3. In the case of government buildings, such as the proposed Federal 
Building or B.C. Hydro offices, the letter may initiate a dialogue 
which could influence the size, location and timing of the proposed 
developments . 

4. It can provide the City with information on office employment in the City 
including activities which require a location within the city, and the 
extent of speculative office building compared with building for specific 
clients. 

5. The information could be useful if the City wished to consider further 
controls on office developments at some future date; for example, approval 
could be limited to proposals having a certain percentage of the office 
space pre-leased to specific tenants. 

Although under current conditions of over-supply of office space there 
appears to be little need for further controls, a change in economic con- 
ditions could precipitate renewed office building activity in the City. 
During the present lull in development activity, studies on further 
controls on offices in the City, and further incentives to attract 
offices to regional town centres, should be continued. 

Proposed Improvements to Procedures 

It is proposed that several changes be made to current procedures regarding 
the written statement, to achieve the purposes outlined above: - 

- the reasons for the information request, and the specific information to 
be provided, should be explained in writing to all applicants for larger 
office developments. (See Draft attached as APPENDIX II). 

- all applicants for office developments exceeding 5,000 sq. ft. in the 
City of Vancouver should be included. While most office proposals are 
in the Downtown or Broadway areas, other areas of the City should be 
included also to encourage developers to consider locating in the 
regional town centres outside the city in preference to suburban locations 
within the City. 
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- For reasons of equity, it is proposed that the requirements should 
apply also to requests to renew or extend existing development permit 
approvals. (See Appendix III for major projects approved but not yet started) 

- it should be made clear to non-government applicants that the Questions are 
being asked for information purposes only . The information is NOT proposed 
to be used by the approving authority (Development Permit Board in the 
Central Area, Director of Planning elsewhere) as a basis for refusing 
development approval. 

However, as noted above, for government proposals the letter could 
lead to direct discussion between Council and the applicant on 
the need to build more office space in the City of Vancouver. 


REC OMMENDATION 

It is recommended that: 

1. The Director of Planning continue to request information from applicants 
who wish to develop offices in the City to explain their reasons for 
locating in the City; and that the letter attached as APPENDIX II be 
used for that purpose. 

2. The Director of Planning continue to encourage developers of offices 
in the City to consider a location in the regional town centres 
outside the City. 


The City Manager submits the recommendations of the Director of 
Planning for Council's CONSIDERATION, and also asks Council to 
consider whether the actions to discourage office locations 
should be limited to the Central Area or apply throughout the 
City. (This is related to the question of changing the C-2 
Zoning . ) 
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MANAGER'S REPORT 


March 1, 19 7 7 


TO: Vancouver City Council 

SUBJECT: Retention of Improvements at 3020 West 3rd Avenue 
CLASSIFICATION: INFORMATION 

The Director of Planning reports as follows: 

"The City Clerk received a letter from Ms. Dolores Dobrowolski requesting 
a delegation to represent Mr. Derek Del Puppo and residents of the 
neighbourhood in order to request the retention of the improvements made 
to Mr. Del Puppo 's house at 3020 West 3rd Avenue. 

The existing house is located in a RS-2 One Family Dwelling District 
and in August 1955 the Technical Planning Board approved the conversion 
of this building to permit one dwelling unit on the main floor and 
two housekeeping units on the second floor for the life of the 
existing building. 

The RS-2 One Family Dwelling District permits as a conditional use the 
conversion of an existing building into dwelling units, or housekeeping 
or sleeping units in any case where the existing building, by reason of 
its age and size, is deemed unsuitable to its proposed use; as an 
existing building is deemed to be one existing prior to 1956 no additions 
are permitted unless approved by the Board of Variance. 

HISTORY OF CURRENT IMPROVEMENTS 

- On June 19, 1969 the Board of Variance refused a request to erect a 
8 '10" X 12' bedroom addition to the rear of the main floor to this 
Multiple Conversion Dwelling (Appeal #17443). 

- On June 16, 1976 the Board of Variance refused a request to add to 
and alter the existing Multiple Conversion Dwelling and also provide 
a 20' X 26' upper floor (Appeal #20585). 

- On September 15, 1976 the Board of Variance again refused a request 
to add to the existing Multiple Conversion Dwelling and also provide 
2 bathroom units on the upper floor (Appeal #20661). 

- On October 14, 1976, Development Permit Application #75442 was issued 
to install a 4' x 26' balcony and canopy to the front of the existing 
Multiple Conversion Dwelling. 

- On October 29, 1976 the Inspection Services reported that work had 
been started on this building without the necessary Building Permits, 
the owner was requested to stop work in the meantime. Re-inspection 
on November 25, 1976 found that the work was still progressing and 

a Stop Work Order was posted. 

- On November 29, 1976 Building Permit #818816 was issued for the 
construction of a 26' x 4' balcony and canopy on the existing 
Multiple Conversion Dwelling and exterior alterations to rear to 
provide glass sliding doors to balcony. This issuance of the 
Building Permit nullified the Stop Work Order. 

- Inspection of the building on January 21, 1977 found that alterations 
and additions were being made to the 1st, 2nd, and 3rd floors, such as 

dormers, and sundeck/fire escapes on the 1st and 2nd floors at the 
rear, new windows, etc. that were not covered by the Building Permit. 
A new Stop Work Card was posted and the owner was requested to 
submit complete plans and obtain a Development Permit and an 
additional Building Permit. 

- On February 8, 1977 the City Building Inspector sent a double 
registered letter to Mr. Del Puppo ordering the suspension of the 
construction at this site immediately so that further action would 
be unnecessary, the letter further noted that an appeal had been 
filed and advised him that in the event the appeal is disallowed all 
partitions and additions erected without permits must be removed and 
the building restored to its previous condition. 
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- On February 9, 1977 the Board of Variance refused permission to add 
to and alter the existing Multiple Conversion Dwelling to provide 2 
bathrooms and 2 rooms on the attic floor (Appeal #20831). 

- The last Building Inspector's report, dated February 17, 1977, 
indicated that since the last Stop Work Order has been posted the 
exterior finishes have been done, such as roofing, siding, sundeck and 
handrails, brick facing and planters, etc. It also noted that very 
little has been done to the inside of this dwelling. 

The drawings submitted with the latest appeal indicate that the 
alterations would convert the approved dwelling and 2 housekeeping units 
into 3 dwelling units." 

The City Manager submits the foregoing report for the INFORMATION of City Council. 


DELEGATION: Ms. D. Dobrowolski . 


FOR COUNCIL ACTION SEE PAGE(S) 
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MOTIONS (cont'd ) 

3, Voters' List on Computer Tape: 
Candidates 


The following motion was deferred by the Council at its 
meeting on October 6th, pending the presence in Council of 
Alderman Phillips: 

MOVED by Aid, Phillips, 

THAT WHEREAS the City's Voters' List is a public document 
available free in duplicate to every candidate; 

AND WHEREAS it is important that voters be correctly advised 
of where to vote; 

AND WHEREAS citizens have been wrongly advised by where- to- vote 
cards copied from the printed Voters' List as many voters refer to 
these cards rather than the City's card; 

AND WHEREAS the City records the Voters' List on computer tape 
and such tape can be easily duplicated; 

THEREFORE BE IT RESOLVED THAT any candidate be entitled to 
take one of his Voters ' Lists in the form of a computer tape, 
at the City's cost plus 20%, 

(def erred) 

MOVED by Aid. Broome, 
SECONDED by Aid, Linnell, 

THAT the foregoing motion be deferred one week, when it is 
anticipated all members of the Council will be present, 

- CARRIED 

4, Georgia Street Overpass: 
C,B,C, Development 


Notice was submitted on the following motion by Alderman Broome 
at the Council meeting on October 6th, seconded this day by Alderman 
Linnell : 

MOVED by Aid, Broome, 
SECONDED by Aid, Linnell, 

THAT the City Council considers the Georgia Street overpass 
connecting the proposed C,B,C. development to the Queen Elizabeth 
Theatre to be part of the C.B,C, development, and, 

FURTHER THAT the Director of Planning so inform the C,B,C, 
and their architects, 

(deferred) 

MOVED by Aid, Broome, 
SECONDED by Aid, Linnell, 

THAT the foregoing motion be deferred one week, when it is 
anticipated all members of the Council will be present. 


- CARRIED 
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WOPJCS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 


PJJCOMMENDAT IONS : 

1. Closure of Portion of North Side of Pender Street East of Clark Drive - 

Abutting Subdivision D Except the South 7 Feet, Now Road, of Lots 13 and 

14, Block 11, Subdivision B, District Lot 182, Plans 1087 and 4157 

The City Engineer reports as follows: 

"An application has been received to purchase the south 7 feet of Subdivision 
D of Lots 13 and 14, Block 11, Subdivision B, District Lot 182, Plans 1086 and 
43 57 which is presently established for road. The applicant wishes to consolidate 
the 7-foot road widening strip with the remainder of Subdivision D. 

The 7 feet was established for road when it was planned to widen Pender Street 
to 80 feet. Present planning is for Pender Street to remain 66 feet and the 
'"foot widening strip is no longer required. 

1 RECOMIEND that the south 7 feet of Subdivision D of Lots 13 and 14, Block 11, 
bubdivision B, District Lot 182, Plansl086 and 4157 be closed, stopped up and 
conveyed to the abutting owner subject to the following conditions: 

(a) The closed portion of road to be consolidated with the remainder of 
Subdivision D. 

(b) The value of the 7-foot strip to be $6,720 inclusive of all costs, in 
accordance with the recommendation of the Supervisor of Properties." 

The City Manager RECOMMENDS that the foregoing recommendation of the City 
Engineer be approved. 

. Closure of Portion of the Lane South of School Avenue West of Latta Street 
Adjacent to Lot 5, Subdivision B, Block 19, D.L. 50, Plan 1820 

The City Engineer reports as follows: 

"An application has been received to purchase portion of the lane south of 
School Avenue west of Latta Street by the owner of the lot abutting this portion 
of lane. This portion of lane is occupied by the applicant's garage and is not 
required for lane purposes. The encroachment is under agreement in accordance 
with the Encroachment By-Law. 

The applicant is prepared to dedicate the northerly 16.5 feet of Lot 5 for 
the widening of School Avenue in exchange for the portion of lane that is not 
required by the City. The Supervisor of Properties advises that this exchange 
is fair and equitable. 

I RECOMMEND that all that portion of lane shown hatched on the attached 
sketch be closed, stopped up and conveyed to the abutting oraer subject to 
the following conditions: 

(a) The owner of Lot 5, Subdivision B, Block 19, D.L. 50, to dedicate the 
northerly 16.5 feet of his property for road purposes. 

(b) The closed lane to be subdivided with the abutting lot to form one parcel." 

The City Manager RECOMMENDS that the foregoing recommendations of the City 
Engineer be approved. 

3. Hasting s Viaduct Replacement 

The City Engineer reports as follows: 

The Hastings Viaduct carries traffic over Raymur Street and the Burlington 
Northern Railway tracks on the Burrard Inlet line. The structure is in need of 
replacement and funds for this purpose are allowed in the current Five-Year Plan 
for capital works. 

The amount of $250,000 is included in our 1977 Basic Streets Capital Budget 
for investigation, preliminary work and design. 
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It is necessary to apply to the Canadian Transport Commission for an order 
to reconstruct the bridge and a contribution towards costs of reconstruction. 

I RECOMMEND that: 

(a) The Director of Legal Services be instructed to apply to the Canadian 
Transport Commission for an order to reconstruct the Hastings Street Viaduct 
and a contribution towards construction costs. 

(b) The City Engineer be authorized to sign plans on behalf of the City. 

(c) The City Engineer be authorized to carry out or have carried out investi- 
gations, preliminary work and design for the new viaduct." 

The City Manager RECOMMENDS that the foregoing recommendation of the City 
Engineer be approved. 


4 . Tender No. 56-7 7-1 Asphalts Liquid and Paving 

The City Engineer and Purchasing Agent report as follows: 

"Tenders for the above were opened by the City Manager on February 7, 1977 
and referred to the City Engineer and Purchasing Agent for report. The officials 
concerned report as follows: 

The working copy of the tabulation is on file in the Purchasing Agent's 
office. 

Funds for all purchases are provided in the Annual Revenue and Capital 
Budgets. 

General Information 

Three bids were received and based on a total estimated quantity for a 
one-year period the tendered prices are as follows: 

Item Shell Canada Imperial Oil Chevron Canada 

1. MC grades $ 64,960 $ 66,416 No Bid 

2. Emulsions No Bid No Bid $ 51,875 

3. 85/100 Grade $389,450 $401,900 $401,850 

The tender required that the stated discount and freight charges remain 
constant for the duration of the contract; however, the product price could 
fluctuate in accordance with changes in the Vancouver posted industrial prices. 


RECOMMENDATION 

The City Engineer and Purchasing Agent RECOMMEND acceptance of the bids 
as follows: 

Shell Oil Ltd. 


Item 1 - MC Grades 

At a total estimated cost of $64,960. 
Item 3 - 85/100 Grades 


At a total estimated cost of $389,450. 
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Clause 4 Cont'd 
Chevron Canada Ltd. 

Item 2 - Emulsions 

The only bid received at a total estimated cost of $51,875. 

The 7% Provincial Sales Tax is in addition to all prices shown in the 
report and tabulation." 


Ihe City Manager RECOMMEITOS that the recxxmendation of the City Engineer 
and Purchasing Agent be approved, subject to a contract satisfactory to the 
Director of Legal Services. 


5. Gas Utility Easement In Closed 

Road Near Adanac and Napier Streets 

The Supervisor of Properties reports as follows: 

"Pursuant to the Gas Utilities Act the City entered into 
an agreement November 22, 1956 to permit B.C. Hydro to 
maintain a gas main in the above area, amongst others, and 
if the street was closed the City was to pay the cost of 
relocation of the utilities. The street was closed with- 
out coming to an agreement with the Hydro although a 
Public Utility easement was retained and this covers 
the gas main. 

B.C. Hydro have agreed to accept a license agreement to 

use a portion of the easement area to maintain their gas line. . 

The Supervisor of Properties recommends that the City execute 
a license agreement satisfactoiy to the Director of Legal 
Services and the City Engineer." 

The City Manager RECOMMENDS that the foregoing recommendation 
of the Supervisor of Properties be approved. 


6. Encroachment Agreement Resulting from Siabdivision : 
W/S Side of Laurel St. North of Kent Ave. 


The City Engineer reports as follows: 

"As a result of a subdivision proposal of property on the west side 
of Laurel Street, north of Kent Avenue, into Lots 3 and 4, the City requires 
the owners to dedicate the south 33' of Parcel A for future road purposes. 
With this 33' strip, there presently exists a concrete base for a loading crane, 
a railway spur, and a concrete retaining wall. Until this strip is actually 
required for the physical installation of the roadway, these facilities could 
remain as encroachments on the road allowance. 

I RECCM4E1© that the concrete base, railway spur, and concrete 
retaining wall remain as encroachments on the road allowance under the following 
condition : 

(a) The owner enter into an Encroachment Agreement with 
the City, the annual charges being nil." 

The City Ifanager REOCMMENDS that the above recaormendation of the 
City Engineer be approved. 
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7. Authorization to Use the Seal of the City of Vancouver 
on Standard Utilities Service Agreements 

The City Engineer reports as follcws: 

"Ihe utility oonpanies require their custoiters to enter into agreements for 
the sufply of electricity, gas and telejiione service. These are standard fontis 
and set out the description of the services, the rate schedules on vrfiich the charges 
will be based and other conditions of the oorpanies. For the larger acooimts involving 
the City as a custonier, the conpany asks that the agreements be sealed with the seal of 
the City of Vancouver. 

The type of service required and the content of these agreements are checked 
by the Engineering Department. To reduce the number of administrative items referred 
to Council, the City Engineer or his delegate signs these agreements for the City. 
When the utility company requests that the agreement be sealed, it would be expeditious 
if authority were granted to permit these agreements to be sealed over the signature 
of the City Engineer or his delegate. 

I RECOMMEND that City Council authorize the use of the seal of the City of 
Vancouver on standard Utility Company service agreements signed by the City Engineer, 
the Deputy City Engineer or an Assistant City Engineer when the Utility Company requires 
the seal of the City of Vancouver on the agreement." 

The City Manager REOCMMENDS that the above recommendation of the City Engineer 
be approved. 

8. Encroachment of Cornice - Bank of B.C. Building, 
2735 Granville Street 


The City Engineer reports as follows: 

"An application has been received for the validation of an encroachment 
which has recently been built on City property due to a misunderstanding. 

The structure is a cornice extending approximately five feet onto 
Granville Street a height of thirteen feet above the sidewalk and meets most 
of the requirements of the Building By-Law except for the distance it projects. 
An illuminated sign containing the name of the bank is attached to the 
encroachment and meets the requirements of the Sign By-Law. In the opinion of 
the City Engineer, the structure is not a hazard to public safety. 

The structure can be validated by an agreement under the terms of the 
Encroachment By-Law. An annual charge of $140.00 has been recommended by the 
Supervisor of Properties . 

I RECOMMEND that 

A. An Encroachment Agreement be entered into in accordance with 

the terms of the Encroachment By-Law and to the satisfaction of the Corporation 
Counsel and the City Engineer. 

B. The annual charge under this agreement to be $140.00 in 
accordance with the recommendation of the Supervisor of Properties • 

C. The term of the agreement to be for the life of the building." 

The City Manager RECOMMENDS that the above reooirmendations of the City 
Engineer be approved. 


FOR COUNCIL ACTION SEE ?liQl{S) ..J^ 
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BUILDING & PLANNING MATTERS 


INFORMATION 


1. 


Rezoning Application - 2617 East Broadway 


The Director of Planning reports as follows: 

"Council on September 28, 1976, when dealing with a rezoning application 
by Western Inventory Service Ltd. respecting the abovementioned property, 
resolved 'that the Director of Planning report back to Council on alter- 
nate appropriate zoning for this property'. 

The property in question was previously owned by the Young Men's Christian 
Association. The building on the site was used as a community activity 
centre (youth services, meetings, counselling, etc.). It is located 
immediately west of the Broadway Tabernacle Church and senior citizens 
residence complex, and across Broadway from the Vancouver Technical High 
School. The zoning of the site and surrounding residential area is RS-1. 

Recently the property was purchased by the Neighbourhood Services Associ- 
ation and has become Frog Hollow Neighbourhood House. It is being managed 
by the Frog Hollow Community Services Society and will offer programs for 
youth and senior citizens, legal aid, consumer advice and other community- 
oriented services as well as providing information services for the 
Hastings-Sunrise area. The Frog Hollow Community Information Centre on 
Renfrew at Broadway will relocate to 2617 East Broadway. 

The Planning Department's recommendation on the application to rezone 
this site to C-2 to permit a commercial operation was that the appli- 
cation not be approved because of the residential and institutional 
nature of adjacent land uses, and the availability of appropriately 
zoned commercial land elsewhere in the City. The subject site is loca- 
ted in an area where community-based social services, particularly for 
young people, are needed, and the Department supports the continued 
use of the property by a social service agency providing programs for 
residents of the surrounding community. Such a use may be permitted 
under the existing RS-1 zoning. There does not appear to be any reason 
to reconsider the zoning of this property at this time. 

The Director of Social Planninq advises that the Neighbourhood Services 
Association is satisfied with the current RS-1 zoning of the property, 
and agrees with the Director of Planninq that no action is required on 
this rezoning application." 


The City Manager submits the foreqoina report of the Director of Planning 
for the INFORflATION of City Council. 


RE COMMEN DAT I ON 

2. Gulf Oil Canada Ltd. - 83 85 St. George Street - Dovelopnent 
Permit Application No. 74287 - Keylock Installation 


The Director of Planning reports as follows: 

"On June 8, 1976 a Development Permit Application was filed on behalf 
of Gulf oil Canada to erect a fuelling Keylock installation with a 22' x 46' 
storage room and office at 8385 St. George Street. The facilities will 
have 7 fuelling pumps consisting of 4 diesel clear, 2 regular gasoline, 
and 1 diesel purple (marked Keylock pumps) located on 3 islands. 

There is no existing classification for Keylock installations in the 
Zoning and Development By-law. However, it is noted that the Provincial 
Fire Regulations treat Keylocks separately from conventional service 
stations and self-service stations, in that a self-service and conventional 
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Clause #2 continued ; 

station is more controlled, by having an attendant at the location at 
all times, whereas a Keylock operation is considered a controlled private 
fuelling station for Key holders only. 

Because the proposed use is similar to self-service gasoline service 
station operation, the matter was referred to City Council. 

On August 31, 1976, Council resolved 'that the Development Permit 
Application #74287 for a Keylock Truck Fuelling Station at 8385 St. George 
Street be approved, in respect of diesel fuel only and that an attendant 
be on duty throughout the operation of the fueling station. ' 

Further, Council resolved 'that the City Manager report on the Keylock 
type fuelling station at Terminal and Main Streets and if a License 
has not yet been granted, such license be withheld until consideration 
of the matter by Council.' 

City Council when dealing with a Keylock installation at Terminal and 
Main resolved ' that the Director of Legal Services and the Director of 
Permits and Licenses be instructed to create a new category in the 
License By-law to recognize this new method of marketing fuel to commercial 
customers and to control the numbers of such outlets. ' 

Subsequently, on November 30, 1976 Council approved the amendments to 
Section 2 of the License By-law #4450, by defining Keylock fuel stations 
and defining which Keylock stations would be licensed. (Appendix A) 

As pointed out at the time by the Director of Legal Services, the 
amendments do not require that a full time attendant be on duty, nor 
does it require that the Keylock Station sell only diesel fuel. This 
is because the two stations which have been operating for some time, 
namely, the stations at 1810 Powell, and at Terminal and Main, do not 
have full time attendants and sell gasoline as well as diesel. However, 
as mentioned previously, when dealing with the Development Permit 
Application in respect of a Keylock Station at 8385 St. George Street, 
Council on August 31, 1976 instructed that the Development Permit 
require a full time attendant and that diesel only be sold. 

Because of the subsequent amendments to the License By-law the Director 
of Planning recommends that with respect to Development Permit Application 
#74287 at 8385 St. George Street, Council rescind the conditions 
restricting the use to diesel sales only and requiring an attendant 
on duty during the operation of the fuelling station. " 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Director of Planning be approved. 


3. Rezoning Application - Former C.P.R. Right-of-Way 

Between Arbutus and Chestnut Streets, Approximately 300 
Feet North of Cornwall Avenue - Lots A- J, D.L. 5 26, 
Plan 15855 


The Director of Planning reports as follows: 

'An application has been received from Mr. B.H. Kennedy of Marathon Realty 
Company Limited requesting an amendment to the Zoning and Development By-Law 
No. 3575 whereby the above-described property be rezoned from (RS-1) One- 
Family Dwelling District to (RT-2A) Two-Family Dwelling District for Lots 
A - H and (RM-3A1) Multiple Dwelling District for Lots I and J for the 
purpose of: 

'obtaining a uniformity of use permitting future development 
by comparison to zoning of adjoining lands.' 
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SITE DESCRIPTION 

The sites are located between Arbutus and Chestnut Streets north of Cornwall Avenue. 
(See Appendix A). There are 10 sites of which eight have a 50 foot frontage and a 
depth of 100.98 feet for a total site area of 5,049 square feet. These eight lots 
are located between Arbutus and Cypress Streets. The remaining two lots are located 
on the north side of Greer Avenue between Cypress and Chestnut Streets. These two 
lots have a frontage of 50 feet and a depth of 138.7 feet for a total site area of 
6,935 square feet. All the lots are zoned (RS-1) One-Family Dwelling District and 
contain no buildings. However, Lot B, which is adjacent to the Billy Bishop Royal 
Legion, is used for off-street parking approved by the Board of Variance in 1953. 

The lands to the north of the lots are zoned (RT-2A) Two-Family Dwelling District 
and are developed mostly with one and two-family dwellings and some conversions. 
The land to the south of the lots is zoned (RM-3A1) Multiple Dwelling District of 
which the majority is developed with three-storey apartment buildings with some 
one and two-family dwellings, some conversions and one lot on the west side of 
Laburnum Street with the Billy Bishop Royal Legion. 

The lands to the north and south were rezoned to (RT-2A) Two-Family Dwelling District 
and (RM-3A1) Multiple Dwelling District respectively in the summer of 1976. The 
amending By-Law No. 4196 was enacted on September 9, 1976. 

BACKGROUND 

On June 30, 1975 Marathon Realty Company Limited applied to rezone the former C.P.R. 
Right-of-Way to (CD-I) Comprehensive Development District. The purpose of the CD-I 
By-Law was to allow construction of three townhouses per lot for Lots A - H and five 
townhouses per lot for Lots I and J. The Director of Planning recommended approval 
subject to compliance with the following conditions prior to enactment of the amend- 
ing By-Law: 

1. That the owner submit a satisfactory undertaking to Council in writing 
to give the City an easement for the sewer and to pay 50% of the total 
sewer construction. 

2. That the owner submit a satisfactory undertaking to Council in writing 
to agree to make arrangements with B.C. Telephone Company to underground 
the B.C. Telephone Company trunk service, at no cost to the City. 

3. That the owner submit a satisfactory undertaking to Council in writing 
to give the City $33,000.00 to be used to pay the City's share of 
undergrounding the B.C. Hydro line on Creelman Avenue. 

4. That the owner submit a satisfactory undertaking to Council in writing 
to give the City $27,000.00 to be used for a neighbourhood project 
which has yet to be agreed upon. 

SEWER 

An exhaustive search of City and C.P.R. records has failed to turn up any agreement 
between the C.P.R. and the City covering this sewer installation. Prior to con- 
struction of buildings on the Right-of-Way the sewers must be reconstructed. At 
that time the Law and Engineering Departments had concluded that under the circum- 
stances, the City should enter into an agreement with Marathon Realty to share the 
cost of the sewer construction on a 50/50 basis, providing that Marathon Realty 
grants the City a permanent easement for the new sewers. 

B.C. HYDRO POLE LINE 

B.C. Hydro presently has a pole line on the C.P.R. Right-of-Way which they are 
required to remove to allow for any development. B.C. Hydro had started to 
install a pole line on Creelman Avenue to take the place of the line to be 
removed but stopped when residents on Creelman Avenue protested. To place the 
Creelman Avenue line underground would cost approximately $90,000 to $100,000.00. 

Marathon Realty would pay the City's share (one- third) of the cost of undergrounding 
or $33,000.00. B.C. Hydro has agreed to pay one-third and the remaining one-third 
may be paid by the Provincial Government under the "Power and Telephone Line 
Beautification Fund Act". 
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Following a Public Information Meeting held on February 9, 1976 with residents of 
the Kitsilano Point and representatives of Marathon Realty and the Planning Depart- 
ment when the form of development and the conditions of approval were discussed, 
Marathon Realty Company Limited, in a letter dated February 12, 1976, agreed to the 
conditions. (See Appendix B). 

A Public Hearing was held on May 6, 1976 to consider the application but was 
adjourned due to the confusion as to what the property was zoned and, also, the 
terms of the conditions to be complied with prior to enactment. There was concern 
that the increment in value from (RT-2) (originally reported) to (CD-I) would be 
less than the increment in value from (RS-1) to (CD-I). 

The Director of Planning reported to Council on June 29, 1976 that the lots are 
zoned (RS-1) One-Family Dwelling District and not (RT-2) Two-Family Dwelling 
District as originally reported. Some members of Council felt that in light of 
this new information, the conditions of the rezoning should be renegotiated. 
Council, on June 29, 1976, resolved: 

'That Section A of the report dealing with the Former C.P.R. Right-of-Way 
be referred to the Mayor to establish a Committee of Council to negotiate 
with Marathon Realty with respect to Item 4 (Condition #4) of this report.' 

On September 14, 1976 Marathon Realty withdrew their application to rezone the 
Former C.P.R. Right-of-Way to (CD-I) Comprehensive Development District. 

ANALYSIS - NEW APPLICATION 

Marathon Realty Company Limited applied to rezone the lots of the Former C.P.R. 
Right-of-Way on November 15, 1976 from (RS-1) One-Family Dwelling District to 
(RT-2A) Two-Family Dwelling District for the Lots A - H and to (RM-3A1) Multiple 
Dwelling District for Lots I and J. The application is in keeping with the 
Kitsilano Point Plan which was approved by Council on August 12, 1975, specifically 
Policy 10: 

'#10. When developed, the Right-of-Way should be used for some form 
of housing. ' 

The Planning Department supports the rezoning application to (RT-2A) Two-Family 
Dwelling District and (RM-3A1) Multiple Dwelling District as it is consistent 
with the adjoining zoning. Under the (RT-2A) Two-Family Dwelling District the 
eight lots of 5,049 square feet each may be developed as a conditional use with 
townhouses or apartments not to exceed a floor space ratio of 0.75, a height of 

2% storeys nor 35 feet and must provide a minimum of two dwelling units with two 
or more bedrooms. The number of dwelling units shall not exceed four. The two 
lots proposed to be rezoned to (R^^-3A1) Multiple Dwelling District which have a 
site area of 6,935 square feet each, could be developed with townhouses or an 
apartment building at a floor space ratio of 0.75 as an outright use, or a floor 
space ratio of 1.0 for townhouses and 1.45 (1.9 maximum under certain conditions) 
for apartments as a conditional use. 

The Kitsilano Citizens' Planning Committee considered the rezoning application on 
December 8, 1976. The Committee supported the application but felt the potential 
benefits to the applicant are the same as with the previous application. The 
problem of undergrounding the Hydro wires is quite important as Kitsilano Point 
has been identified by City Council as a "public amenity area" on the basis of 
the intimate relationship between the regional recreation facilities and the 
residential area, as contained in the Kitsilano Point Plan approved by Council 
on August 12, 1975. It was therefore recommended: 

'That the rezoning be approved with the condition that fair 
compensation be given to the community for the potential loss 
of amenity which will result from development of this site.' 

Rezoning of the lots from (RS-1) One-Family Dwelling District to (RT-2A) Two- 
Family Dwelling District and (RM-3A1) Multiple Dwelling District affects the 
value of the land in the same way as rezoning from either (RS-1) One-Family 
Dwelling District or (RT-2) Two-Family Dwelling District to (CD-I) Comprehensive 
Development District. Only the amount in value is different. Therefore, as 
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Marathon Realty Company Limited was prepared to comply with conditions 1 , 2 and 3 
(listed on page 1) pertaining to relocation and undergrounding of the sewer, hydro 
lines and telephone cable when it was proposed to be rezoned to (CD-I) Comprehensive 
Development District, it is relevant to reconsider these conditions with regard to 
this new application. 

It seems relevant that conditions 1 - 3 still be required prior to enactment of any 
amending By-Law but Council may wish to enter into negotiations with Marathon 
Realty Company Limited regarding condition 4. Condition 4 required Marathon Realty 
Company Limited to give the City $27,000.00 to be used for a neighbourhood project 
on Kitsilano Point when it was proposed to rezone from (RT-2) Two-Family Dwelling 
District to (CD-I) Comprehensive Development District. Prior to the withdrawal of 
their CD-I application. Council had established a Committee of Council to negotiate 
with Marathon Realty Company Limited. 

The Supervisor of Property and Insurance has estimated that the increment in market 
value, given the various rezonings of the Former C.P.R. Right-of-Way , is as noted 
below: 

REZONING INCREMENT IN VALUE 

From RT-2 to CD-I $263,750.00 
From RS-1 to CD-I $488,750.00 
From RS-1 to RT-2A/RM-3A1 $335,000.00 

Marathon Realty Company Limited were asked if they are agreeable to the same 
conditions as applied to the CD-I application. A letter dated January 13, 1977 
was received which stated they were not in agreement with the previous conditions. 

'The application now before you is merely for the rezoning of the lands 
to conform with the existing adjacent zones. You should be absolutely 
clear that this application is not the subject of any further negotiations 
between ourselves and it should be considered in the same manner as was 
the adjoining properties.' 

See Appendix C for the full text of the letter. 


The Director of Planning Recommends: 

(A) That the rezoning application be referred to a Public 
Hearing but only after Marathon Realty are prepared 
to accept the following four conditions. 

(i) That the owner submit a satisfactory undertaking to 
Council in writing to give the City an easement for 
the sewer and to pay 50% of the total sewer 
construction. 

(ii) That the owner submit a satisfactory undertaking to 
Council in writing to agree to make arrangements 
with B.C. Telephone Company to underground the B.C. 
Telephone Company trunk service, at no cost to the 
City. 

(iii) That the owner submit a satisfactory undertaking to 
Council in writing to pay to the City a sum equal to 
the City's one-third share of undergrounding the B.C. 
Hydro Line on Creelman Avenue subject to the project 
being approved under the "Power and Telephone Line 
Beautif ication Fund Act". 

(iv) That the owner submit a satisfactory undertaking to 
Council in writing to give the City a sum to be used 
for a neighbourhood project, such sum to be negotiated 
taking into account the increase in value of the land 
and the costs of meeting the three conditions submitted 
above . 


Cont'd 


Manager's Report, March 4, 19 7 7 


(BUILDING: A- 4 - 6) 


Clause #3 continued: 


(B) That when the amending By-law is enacted, that City Council 
resolve to undertake the underground ing of the B.C. Hydro 
Line on Creelman Avenue from Chestnut Street to Arbutus 
Street subject to acceptance of the project by the Province 
under the "Power and Telephone Line Beautif ication Fund Act". 

(C) That the date for the Public Hearing be set after the 
negotiations required in condition four have been 
completed . 


The City Manager RECOMMENDS that Council approve the 
recommendations of the Director of Planningo 


FOR COUNCIL ACTION SEE PAGE(S) .5. 




Regular Council. October 20, 1970 
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MOTIONS (cont'd) 


5. War Measures Act and 
Illegal Assemblies 

MOVED by Aid. Wilson, 
SECONDED by Aid. Bird, 

THAT the Vancouver City Council commend the Parliament of 
Canada for their action in implementing the War Measures Act as 
an interim means of counteracting and controlling violence indulged 
in by law breakers in some areas of Canada; 

FURTHER RESOLVED THAT a copy of this resolution be forwarded 
to the Prime Minister of Canada; 

FURTHER BE IT RESOLVED THAT the Mayor be requested to discuss 
with the Police Commission means of preventing assembly of people 
upon public property by organizations advocating the overthrow by 
force of constituted government in Canada and who are participating 
in subversive activity. 


Notice was called and recognized by the Chair. 


EXPRESSION OF SYMPATHY 

FOUR NAVAL RESERVISTS: H.M.C.S. DISCOVERY 

MOVED by Aid. Wilson, 
SECONDED by Aid. Linnell, 

THAT the Council express its sympathy to the next of kin of 
the following members of the Naval Reserve who are reported 
missing and presumed drowned while on a training exercise in 
the Georgia Strait: 


The Council adjourned at approximately 5:00 p.m. to reconvene 
on Thursday, October 22, 1970, following the Court of Revision. 


(Notice) 


Sub-Lt. Mark Lyons, West Vancouver 
Private Mark Withers, North Vancouver 
Private David Clarke, Vancouver 
Private Walter Karwowski , Vancouver 


- CARRIED 


The foregoing are Minutes of the Regular Council Meeting 
on October 20, 1970. 
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FIRE AND TRAFFIC MATTERS 


CONSIDERATION 

1. Mount Pleasant N.I. P. Bus Shelters 

The Director of Planning and the City Engineer report as follows: 

"On September 28, 1976 City Council approved the N.I. P. Concept 
Plan for the Mt. Pleasant Triangle. 

The N.I. P. allocation for bus shelters is $45,000.00. Of this 
amount $43,300.00 is recommended by the Citizens N.I. P. Committee 
and civic staff for the installation of 12 "City Style" bus 
shelters (@ $3,550.00 per bus shelter plus $300.00 minor water 
box relocation) and 2 concrete litter bins (@ $200.00 per 

container) at the locations shown in Appendix 1. The $43,300.00 
is to cover all labour, materials and complete installation costs. 

All 12 "City Style" bus shelters are to be newly constructed for 
Mt. Pleasant N.I. P., will contain built-in cedar benches and the 
metal supports are to be painted dark brown. The locations were 
chosen in consultation with the Engineering Department and adjac- 
ent owners and based on user surveys conducted by the N.I. P. 
Committee and Planning staff. 

The City Engineer estimates the extra annual maintenance cost at 
$50.00 per bus shelter to be $600.00 and the extra annual servic- 
ing costs @ $150.00 per litter bin to be $300 . 00 . If installed, 
the City Engineer will require these increases to his Annual Operat- 
ing Budget for bus shelters and litter bins respectively. 

Cost sharing of the recommended $43,300.00 N.I. P. expenditure will 
conform to the standard N.I. P. utilities formula, namely: 

Federal 25.0% $10,825.00 

Provincial 12.5% 5,412.50 

City 62.5% 27 ,062.50 

TOTAL $ 43,300.00 

C.M.H.C. has given concurrence on this item. 

It should be noted that the Finance Department is not prepared to concur with 
this report based on Council's decision regarding the supply of bus shelters at 
no cost to the City. 

The Director of Planning and the City Engineer therefore RECOMMEND: 

THAT Council approve a maximum of $43,300.00 to be appropriated 
from the Mt. Pleasant N.I. P. Budget, Services & Utilities Account, 
toward construction and installation of 12 "City Style" Bus 
Shelters and 2 concrete litter bins at the locations spec- 

ified in Appendix 1 as per the above cost sharing formula. " 


In view of Council's acceptance of the provision of privately 
constructed shelters with advertising, the City Manager questions 
the use of N.I. P. funds as proposed in this report and therefore 
submits the matter for Council's CONSIDERATION. 


FOR COUNCIL ACTION SEE PAGE{S) ..d33 
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FINANCE MATTERS 

RECOMMENDATION 


1 . Reorganization of the Computer Services Division 

The Director of Finance and the Manager of Computer Services report as follows. 

"The Computer Services Division, a division of the Finance Department, is 
responsible for providing computer- related data processing services to all 
Users - City Administrative Units such as Departments, Divisions and Outside 
Boards. In this context, the Division is functionally organized into three 
branches, and a staff group, as follows: 

PRESENT STRUCTURE (Refer to Appendix A) 

1. Computer Operations Branch - provides computer and related 

processing services to all Users. 

provides computer- related system 
design services to all Users. 

provides computer programming and 
related maintenance services to 
all Users. 

provides computer-related technical 
advice and direction to Divisional 
and other City staff. 

The Computer Services Division currently provides data processing services and 
support to thirty operational City data systems and two Research and Development 
Groups (Engineering and Police). 

The Division's workload in terms of the number of operational data systems 
supported has not grown significantly over the past several years. However, 
its workload in terms of transaction volumes and information processing 
requirements has steadily increased due to internal (Council, City Departments) 
and external (Senior Governments, Union, Taxpayer) changes in policy, operating 
methods and information needs. The following table summarizes, by category, 
the more recent changes which have affected the workload of the Computer 
Services Division. 

Internal Changes 

1. Twice Annual Property Tax Billing System - 

Provides much improved managerial, billing control and taxpayer information 
service in this function and a significant increase in the City's short-term 
investment income. 

2. Voters' System - 

Provides regular maintenance and control on the owner-elector master file, 
computer alignment of polling district boundaries and a microfiche office 
filing system of voters' data. Eliminated the need for approximately 
120,000 manual voter records. 

3. Capital Properties System - 

Provides an automated property inventory, control and management system 
for the Property Endowment Fund and for other City-owned properties. 

4. Labour Payroll System - 

Provides an up-to-date recording and reporting system to deal with 
today's payroll, statutory deduction and fringe benefit complexities. 

5. Salary Payroll System - 

Same improvements as in the labour payroll system. 


2. Systems Branch 

3. Programming Branch 

4. Staff Group 
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External Changes 

1. Federal A. I.B. - 

The City's personnel reporting requirements have increased significantly 
under the governing statute. 

2. Provincial Assessment Authority - 

Required a major restructuring of the property tax master file to conform 
to B.C. Assessment Authority changes in recording and reporting of 
assessment-related data. 

3. Provincial Traffic Accident Reporting - 

Required a complete rewrite of the City's data system to conform to Provincial 
changes in recording and reporting of traffic accident data. 

4. Retroactive Payroll Procedures - 

Many complexities (A.I.B., fringe benefit calculations) and significant 
changes over the past several years. 

5. Local Improvements by Petition - 

Taxpayer generated volume of local improvement petitions has steadily 
increased over the past several years, increasing the data processing work. 

Operating Philosophy 

Our operating philosophy has been to adjust or reorganize our existing staff 
resources to the fullest extent possible, as previously reported to Council in 
December 1975, to compensate for this increased demand, rather than add staff. 
We have used the past eighteen months to consolidate Divisional resources, in 
order to create a strong managerial and staff base with the necessary experience 
to provide a good, reliable service to our Users, and to prepare for future 
system expansion as and when approved by Council. 

The Future 

In this regard, the City is now entering a stage of development in its computer- 
based business systems which requires a high level of technical specialization 
within the Computer Services Division. We believe that the City's future 
data processing needs will further strengthen and emphasize this requirement 
for a central pool of highly specialized Computer Services' personnel and 
equipment. We perceive a major shift in our present operations to a decentralized 
data processing approach wherein the emphasis will be placed on our Users to 
control their informational needs through direct interaction with the computer 
system. The data communication network within this environment will likely 
consist of computer terminals (input/output units) or small independent computer 
systems connected to our central computer via telephone lines. User personnel 
will use these terminals to enter source operating data into the communication 
network, the entered data will be edited and processed, and the results will 
be returned to the terminal within seconds. The significant benefits of this 
approach will be: 

a) large volume printed reports of historical data will be reduced 
or, in some instances, eliminated entirely; 

b) our operating data will be much more up-to-date, accurate and 
meaningful ; 

c) our operating units will become more efficient (less time will be 
devoted to correcting and recycling data and paper) and most 
probably more effective. 

Empirical Approach 

We feel that a small group of technically oriented support personnel organized 
as a Branch within the Computer Services Division (these people are presently 
in several places in the Division) would enable us to be truly effective in the 
delivery of existing services we provide our Users. This organization would also 
give us a strong position to assess the probable future expansion of the City's 
data processing needs as indicated above, and would allow us to properly assess 
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the technological advances in the computer and business equipment markets. In 
many cases, new equipment offers significant price to performance benefits and 
potential future cost savings in many City operations. For example, as 
previously reported to Council in October 1976, we are able to reduce costs by 
replacing the Property Tax computer terminals with a newer, more advanced model. 
Also, in early January 1977, we reported a cost saving through the purchase 
versus lease of our computer's card punch. 


Recommendation 


In order to provide these support services in a controlled and organized 
manner, we are proposing a final (i.e., in the future, additional staff would 
be added at the working level, fitting into this management structure) 
reorganization of the Computer Services Division. This reorganization will 
structure the Division, using existing staff resources, to create a formal 
Support Services Branch, as follows: 


PROPOSED STRUCTURE (Refer to Appendix B) 
1. Computer Operations Branch 


2. Systems Branch 

3. Programming Branch 

4. Support Services Branch 

The creation of the Support Services Branch will require the following staff 
changes and position reclassifications: 


Present Classification 

Systems Analyst II 
Advisory Systems Analyst 
Computer Programmer III 
Computer Programmer II 
Computer Programmer II 


Present Location Proposed Classification 


Systems Branch 
Staff Group 
Staff Group 
Staff Group 


Support Services Supervisor 
Advisory Systems Analyst 
Technical Specialist 
Technical Specialist 


Programming Branch Data Base Specialist 


Justification, Benefits and Costs 


We believe the following factors justify this proposed organizational change: 

a) Over the past three years, the Computer Services Division has undergone 
a radical evolution process. The major elements contributing to this 
change were the City's acquisition, in November 1973, of a large scale 
computer system to handle the processing requirements of the twice annual 
property tax billing system, and the changing information needs of our 
Users as stated earlier. This evolution process, and its inherent 
complexities has, over time, developed a requirement for certain specialist 
duties within the Division which, in the short-run, were assigned to 
personnel based upon their technical abilities, skills, experience and 
know! edge; 

b) Our current job classifications do not adequately describe the essential 
operating duties of each of these specialist areas, and in several cases 
our performance expectations exceed those described; 

c) Our specialist personnel have now reached the full working level within 
their respective positions; 

d) There is an acute shortage of good specialist personnel in the marketplace 
and, without up-to-date salary and job structures, it is extremely difficult 
to recruit good personnel when vacancies occur and, more importantly, to 
retain the trained specialist personnel we presently have; 

e) The present placement of these specialist personnel within the Division does 
not readily permit a cohesive, effective team approach to the problem 
analysis and solution process. 
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The benefits of this reorganization would be as follows: 

a) One line supervisor and policy for the specialist functions; 

b) Tighter managerial control over the specialist functions; 

c) A technically oriented career path within the Division; 

d) A knowledgeable, responsive and unified approach to system and problem 
evaluation and User assistance and support; 

e) A strengthened internal control procedure with a clear-cut separation of 
duties between the operating branches of the Division; 

f) An organization which would increase the effectiveness and efficiency of 
our existing staff; 

g) An organization which would prepare us for future expansion if and when 
Council approves new systems or expansions of the existing systems. 

The cost of this reorganization would be as follows: 

a) Onetime - Office furniture and alterations, 

estimated at $3,200 

b) Recurring - annual increase in salaries resulting 

from reclassifications, estimated at $9,600 

We, therefore, RECOMMEND that: 

A. The above reorganization of five existing dispersed staff into a 
specific branch be adopted, as detailed above. 

B. The Director of Personnel Services review and classify the positions 
affected by this reorganization for report to the City Manager in the 
normal manner; 

C. The onetime cost for office furniture and alterations, estimated at 
$3,200 be approved in advance of the 1977 revenue budget. 

A copy of this report has been forwarded to the Business Manager of the Vancouver 
Municipal and Regional Employees' Union." 


The City Manager RECOMMENDS that the foregoing recommendations of 
the Director of Finance and the Manager of Computer Services be 
approved . 


2. Vancouver Museums and Planetarium Association - 
Annual Operating Grant 


The Director of Finance reports as follows: 

"On December 1, 1972 Council entered into an agreement with the Vancouver 
Museums and Planetarium Association, whereby the Association would take 
over the Administration and Operation of the Museums complex and the 
City would make a grant towards the Museums operating costs. This 
agreement expires December 31 of the current year. 

The amount of the grant was approved at $500,000 plus general salary 
increases subsequent to December 31, 1971 less the amount of the Manager's 
salary and fringe benefits. The City also agreed to pay the maintenance 
and security costs of that portion of the City Archives building occupied 
by the Museums Association. 


Cont'd 


Manager's Report, March 4, 1977 


(FINANCE: A- 7 - 5) 


Clause #2 continued : 

The Museums and Planetarium Association is requesting a 1977 grant of 
$882, A79, an increase of $67,665 (8.32^) over the 1976 grant of $812, 8l4. 
The City's grant is, however, to fund the cost of salaries and fringe 
benefits, and as any increase in salaries is subject to negotiation 
between the City and the Inside Employees' Union and the subsequent approval 
of City Council, it is recommended that the 1977 Civic grant be at the 
level of $812,814, the same as for 1976, subject to any later increase 
as negotiated, and approved by Council for Civic employees." 

The City Manager RECOMMENDS that the foregoing recommendation 
of the Director of Finance be approved. 


False Creek Development 
e Director of Legal Services reports as follows: 


"The Bank of Montreal is financing the construction of housing 
developments on the following properties, namely: Lots 4, 5, 
7, 8, 9, 25 & 27, False Creek, all shown on Plan 16003. Lots 
8 and 27 are leased to Creek Village Building Co-Operative 
Association and The University Non-Profit Building Society 
respectively, the balance of the lots are leased to Frank 
Stanzl Construction Ltd. The Bank will eventually hold lease- 
hold mortgages on all of these properties. 

The Bank requests the City to enter into agreements with the 
Bank in respect of each lease in order to give the Bank the 
following protection :- 

1. the City to give the Bank not less than seven (7) days' 
prior notice of 

(a) the City's acceptance of a surrender of the lease; 

(b) any modifications or amendments to the lease; 

2. acknowledgment by the City that the lessee is in possession 
of the leased premises; 

3. acknowledgment by the City of receipt of notice from the 
Bank of the leasehold mortgage; 

4. a grant by the City to the Bank of all rights, assurances, 
remedies and notices afforded by the terms of the lease 

to a mortgagee (this includes the right to cure the 
defaults of the lessee) ; 

5. the City to give to the Bank upon not less than 30 days' 
notice a statement in writing certifying as to such 
matters as, whether or not the lease has been modified, 
the date to which rent and other charges have been paid 
and whether or not the lessee is in default under the 
lease . 

This type of agreement is not unusual. The Bank is not a 
party to the leases and consequently requires the covenant 
of the City, as aforesaid, for better protection. The Bank 
in making this request explained that it had registered 
several interim mortgages without requiring this special 
agreement in order to expedite the funding to the developer 
(the lessee) . However it is a standing Bank procedure where 
it takes a leasehold mortgage to require the owner of the 
property and in some instances the developer to enter into 
this special agreement. 
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Clause No. 3 Continued 

Some of the aforementioned leases contain provisions for con- 
verting the same into strata lots , after completion of 
construction, in accordance with the Strata Titles Act. 
Attached to these leases is what is known as a "model strata 
lot lease" and upon the conversion this model lease becomes 
the terms of the lease of each strata lot. In many instances 
the purchase of these strata lots from the lessees will be 
financed by mortgage. The Bank points out that if it finances 
such purchases it will require the special agreement in each 
case. 

It is recommended that, where the Bank holds a leasehold mort- 
gage on any of Lots 4, 5, 7, 8, 9, 25 and 27 or any of the 
strata lots created by the conversion of the said lots under 
the provisions of the Strata Titles Act and requests the City 
to enter into the special agreement between the City, the 
Lessee (if the Lessee's participation is required by the Bank) 
and the Bank to provide the protection set forth above, the 
Director of Legal Services be and he is hereby authorized to 
enter into such agreements on behalf of the City in a form 
satisfactory to him and to execute the same on behalf of the 
City and affix the seal of the City to such agreements." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Director of Legal Services be approved. 


CONSIDERATION 

4 . Handling of Drug Exhibits 


The Vane ouver Police Board on February 3rd, 1977 dealt with the 
above matter as follows: - 

"The Chief Constable advised that up to the present time the 
R.C.M.P. had looked after drug exhibits for the Vancouver Police 
Department. He said the volume of exhibits had increased considerably 
in the last few years and the R.C.M.P. now stated that they did not 
have the manpower and facilities to continue handling Vancouver 
Police exhibits. The Chief added that Vancouver was the only major 
Canadian Police Department which did not handle its own drug 
exhibits. The Chief recommended as follows: 

1. That the Vancouver Police Department assume responsibility 
for its own drug exhibits effective April 1, 1977. 

2. That two detectives from the present strength be assigned 
to handling of drug exhibits. 

3. That a training course be arranged with the R.C.M.P. 

4. That the vault and adjacent office on the 2nd floor of 
312 Main Street be assigned to the drug exhibit staff. 

5. That provision be made in the new Police Annex for a 
drug exhibit office and vault. 

6. That a civilian clerk be engaged to perform the clerical 
duties related to the handling of drug exhibits. 

The Chief added that the following costs were involved: 
Fire Alarm $ 75.00 

1 Clerk effective April 1 @ $757 6,513.00 


12% Fringe benefits 
Desk, chair and typewriter 


1, 049.00 
$8,455.00 


818.00 


TOTAL 
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He asked that the Board seek City Council's approval for the 
expenditures involved prior to final approval of the 1977 Police 
budget. 

Moved : 

'THAT the recommendation of the Chief Constable with regard 
to the handling of drug exhibits by the Vancouver Police 
be approved, and, 

FURTHER THAT, City Council be requested to consider 
authorizing the engagement of the additional Clerk 
and purchase of the required furniture and equipment 
prior to final approval of the 1977 Police Budget.' 


The City Manager notes the strong desire of the R.C.M.P. to 
relinquish this service, but also the equally strong desire of City 
Council that the Federal government assume a greater share of costs 
involved with enforcing drug laws. 

The major cost of handling the drug exhibits is the assignment 
to this duty of two full-time detectives, whose services are then 
not available for street enforcement. However, the assignment of 
tasks to existing manpower is the sole responsibility of the Chief 
Constable. 

The requests requiring Council approval are the additional 
Clerk and office furniture. The approval of the additional Clerk 
would be subject to classification by the Director of Personnel 
Services . 

The City Manager submits these requests of the Chief Constable 
for Council's CONSIDERATION. 


A copy of this report has been forwarded to the Business 
Manager of the V.M.R.E.U. 


FOR COUNCIL ACTION SEE PAGE(S)i33d^V 
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PERSONNEL MATTERS 


RECOMMENDATION 


1. 11th Graduate Summer Session in Epidemiology: Attendance 
One Employee, Health Department 

The Director of Personnel Services reports as follows: 

"Since October 1974, the joint efforts of the Personnel Services and Health 
Department to recruit a medical Epidemiologist for the Deputy Medical Health 
Officer position have been unsuccessful because of a general lack of experienced 
administrators with this specialty. A change of strategy is clearly indicated 
to secure this necessary capability for the Health Department. 

Dr. Weinstein, Senior Psychologist, is already responsible for directing research 
and program evaluation services for the whole department and for developing a 
departmental information system. The Medical Health Officer with the full 
support of the Director of Mental Health Services wishes to add responsibility 
for the epidemiological function to those of the Senior Psychologist. The 
Assistant Director of Personnel Services - Employment and Training and I agree 
that this is an acceptable solution to a problem of long standing. 

To facilitate this change, the Medical Health Officer wishes Dr. Weinstein to 
attend the Graduate Summer Session in Epidemiology for Professionals in the Health 
Sciences at the University of Minnesota, Minneapolis from June 20 to July 10, 1977 
inclusive. Informed sources agree that this is the best course available and a 
short Slimmer session is particularly suitable considering the commitments of the 
Senior Psychologist. 

The Provincial Department of Health, being aware of the general shortage of 
Epidemiologists and the predicament of the Health Department, has approved in 
writing a request for full funding of expenses (approximately $1,000) . Therefore, 
the total cost to the City would be restricted to leave of absence with pay for 
14 working days between June 20 and July 10, 1977, inclusive. 

As this request according to Personnel Regulation 248-4 exceeds the authority 
of the City Manager who can only approve up to 10 days leave of absence with 
pay for training purposes, it is submitted to Council and I RECOMMEND, approval. 

The City Manager RECOMMENDS approval of the foregoing recommendation of the 
Director of Personnel Services. 


2. Personnel Regulations: No. 40 Clothing Allowance 
No. 45 Conferences, No. 120 Group Life Insurance 
No. 175 Probationary Period, No. 275 Vacations 

The Director of Personnel Services reports as follows: 

"I have revised and updated the above Personnel Regulations and am 
submitting them for Council approval. The following is a brief summary 
of the changes made to each Regulation: 

1 . No. 40 - Clothing Allowance 

All sections which duplicated provisions contained in Collective 
Agreements have been removed. A new section has been added concerning 
the Chief and Deputy Chief Constables and the section relating to 
Senior Fire Officers has been updated. Sections 40-4 'Pound Officers' 
and 40-5 'Meter Checkers' have been added. 


Cont'd 
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Clause #2 continued 


2 . No. 45 - Conferences 

At its meeting of May 29, 1973 City Council approved a recommendation 
that Section 45-l(a) be deleted from this Regulation as it then stood. 
The effect of this was to eliminate the concept of a "roster" of 
specific Conferences which Council had previously approved every year. 
The Regulation has been revised to reflect this change. 

3 . No. 120- Group Life Insurance 

This Regulation was last revised in 1965 and has been completely re- 
written in order to describe more accurately current practices and 
procedures, and also to include changes recently approved by Council. 
Once again, sections which are contained in Collective Agreements 
have been removed. Also the title of the Regulation has been changed 
from the present 'Insurance' to 'Group Life Insurance'. 

4 . No. 175 - Probationary Period 

Only two significant changes have been made to this Regulation, namely 
the addition of 175-l(b) and (c) . Section (b) reflects the City's 
traditional practice and is therefore not a change in policy. 
Section (c) establishes a one year probationary period for appointees 
to Senior Staff. 


5 . No. 275 - Vacations 

Similarly to Regulation No. 120, this Regulation was long overdue for 
updating, not having been fully reviewed since 1964. The Regulation 
has been completely rewritten to make the order more logical, to 
reflect current practices more accurately and to remove extraneous 
provisions. No policy changes are involved. 

I RECOMMEND that: 

1. Personnel Regulations No. 40, 45, 120, 175 and 275 be approved 
as revised. 

2. The Park, Police and Library Boards be advised of Council's 
action in this regard." 

The City Manager RECOMMENDS that the above recommendation of the 
Director of Personnel Services be approved. 


NOTE: Copies of Regulations on file in City Clerk's office. 


Cont'd 
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OCTOBER 16th, 1970 


WORKS & UTILITY MATTERS 


CITY ENGINEER'S REPORT 


1. Encroachment of Wall in Front of 
2969 West ^Ist Avenue 

Lot A. Sub. 16. Blk. 10. D.L. 2027 

"The above property was purchased from the City in July 19^^-3 
less the South I7 ft. which was dedicated for street widening. By 
way of an Encroachment Agreement dated December 28, 19^3, the owner 
was permitted to construct a retaining wall and steps on the widening 
strip. To date, the street widening has not been carried out and 
the lessee has applied for a renewal of the agreement which expired 
on December 31, 1969. 

I RECOMMEND that the Encroachment Agreement covering the 
aforementioned encroachments be renewed in accordance with the 
Encroachment By-law." 

Your Board RECOMMENDS that the foregoing be approved. 

2. Encroachment, Lot 9, Block k9, D.L.200A 
N/w Comer Broadway & Ontario Street 

"The building situated on the above Lot 9 encroaches a maximum 
of 1/2 inch onto Ontario Street. This encroachment was validated by 
a 10 year agreement which expires October 31, 1970. The owner wishes 
a new agreement to validate the encroachment. 

I RECOMMEND that the encroachment from the building on Lot 9, 
Block k9, D.L,200A, be validated in accordance with the Encroachment 
By-law." 

Your Board RECOMMENDS that the foregoing be approved. 


RECOMMENDATIONS : 


3 . Street Cleaning - Gastown 

The City Engineer reports as follows: 

"Complaints have been received that the Gastown area is not 
receiving sufficient street cleaning service in view of the 
development which has taken place during the past year. 
The area under consideration is: 

Water Street - Richards to Carrall Streets 

Alexander Street - Carrall to Columbia Streets 

Powell Street - Carrall to Columbia Streets 

Abbott Street - Water to Cordova Streets 

Carrall Street - Water to Cordova Streets 


Cont/d. 
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3 . Team Policing District 4 


The Vancouver Police Board at its meeting of February 3, 1977, 
dealt with this topic as follows: - 

"The Chief Constable advised that the Team Policing experiment 
carried out in District 3 in 1976 had been evaluated and as a result 
of the success achieved he wished the approval of the Board to extend 
the Team Policing concept to District 4 effective April 1st, 1977. 
He said that in order to commence Team Policing in District 4 it would 
be necessary to vary the authorized establishment and expend approx- 
imately $2,875 for desks, chairs and a radio scanner/receiver for the 
District Detectives. He requested the approval of the Board for the 
following changes in the authorized establishment effective April 1, 


1. Increase Corporals by 4 (43 to 47) . 

2. Reduce Constables by 4 (657 to 653) . 

3. Retain the temporary position of Sergeant i/c Police 
and Community Services Project until March 31, 1978 

and reassign it to District 4 as Operations Coordinator. 


'THAT the recommendation of the Chief Constable to institute 
Team Policing in District 4 effective April 1, 1977 be 
approved . 

THAT the authorized establishment of the Force be increased 
by four Corporals and reduced by four Constables effective 
April 1, 1977. 

THAT the temporary position of Sergeant i/c Police and 
Community Services be extended to March 31, 1978 and 
reassigned to District 4 as Operations Coordinator. 

THAT City Council be requested to consider authorizing the 
expenditure of $2,875 for the purchase of furniture and 
equipment for the District 4 Detectives prior to final 
approval of the 1977 Police Budget.' 


The Director of Finance advises that the increased salary costs due 
to the changes in authorized Force strength for 1977 is $12,004 and 
if approved, the 1977 Departmental Budget will be adjusted accordingly. 


City Council has in the past strongly supported Team Policing. 
Consequently, The City Manager RECOMMENDS that Council approve the 
requests of the Vancouver Police Board. 


1977: 


Moved : 


Carried . 
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PROPERTY MATTERS 


RECOMMENDATION 


!• Procedures - Minor Repairs & Renovations to Civic Buildings 

The Director of Permits & Licenses and the Director of Finance report as 
follows : 

"The Construction & Maintenance Division of the Department of Permits and 
Licenses is charged with the responsibility for minor repairs and renovations 
to Civic Buildings on a regular and occasionally an emergency basis. 

It has been the procedure for the Construction & Maintenance Division to 
negotiate with contractors for the work to be done and to request the Purchasing 
Agent to issue a purchase order authorizing the selected contractor to proceed 
with the work. The Purchasing Agent's involvement in this procedure is redundant 
as all negotiation and inspection work is carried out by the Construction & 
Maintenance Division. The Construction & Maintenance Division in its negotiations 
follows normal purchasing practices of obtaining quotes for jobs less that $500, 
offers in writing for jobs less than $5,000 and tender submissions for jobs in 
excess of $5,000. 

The Properties Division has for many years provided the same service for 
City Buildings leased out, with the authority to authorize the successful bidding 
contractor to proceed with the work by the issuance of a Work Order. The lower 
limit of $500 for quotations, in their case however has been increased to $1,500 
as a more practicable amount because of the labour content included. The limit 
of $5,000 for obtaining quotations, and requiring tender submissions for jobs in 
excess of $5,000 is also unrealistic in today's economy particularly for jobs 
which have a considerable labour content and the increases in prices for materials 
that has been experienced. A limit of $15,000 is suggested for quotations, above 
which formal tender submissions would be required. 

The proposal is to allow the Construction & Maintenance Division to adopt the 
same work order procedure currently used by the Properties Division with the dollar 
limits adjusted to more practical levels. The volume of these jobs has increased 
and the current procedure is inefficient in the authorization and payment processes. 

It is therefore recommended that: 

(a) The Construction & Maintenance Division of Permits & Licenses be authorized 
to proceed with minor repairs and renovations to Civic Buildings under its 
custody by the issuance of Work Orders to the selected contractors. 

(b) The selection of contractors by the Construction & Maintenance Division shall 
be in accordance with the purchasing policies and practices of the City in 
obtaining competitive bids as follows: 

(i) Jobs less than $1,500. 

Informal quotations received and compared and an award made to the 
successful low bidder. 

(ii) Job& over $1,500 less than $15,000. 

Written quotations to be received and compared and an award made 
to the successful low bidder. 

(iii)Jobs in excess of $15,000. 

Requirements are to be advertised by the City Clerk in local newspapers 
calling for tenders. Submitted tenders are to be received by the City 
Clerk and opened in public by the City Manager. The results of the 
tender submissions to be reported to the City Manager and the award 
recommendation approved by the City Manager. 

Cont'd 
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Clause #1 continued 

(c) The Construction & Maintenance Division be permitted in cases of 
emergency to immediately authorize work as required to secure the 
buildings from further damage and to affect immediate repairs when 
necessary on the understanding that such works and repairs shall not 
exceed $5,000. 

(d) A Work Order f orro and procedure be established to give effect to the 
above and to include a provision for the verification of available 
funds by the Director of Finance prior to the issue of work orders. 

This matter has been discussed in full with the Purchasing Agent, 
Comptrollers of Budgets and Research, and Accounting, and Internal Auditor, 
all of whom concur." 

The City Manager RECOMMENDS approval of the foregoing recom- 
mendations of the Directors of Permits and Licenses and Finance. 


2. Demolition : 1897 Burrard Street 


The Supervisor of Properties reports as follows: 

"The City-owned property known as 18 97 Burrard Street was 
purchased in 1969 and reserved for street widening 
purposes. It has recently been subdivided to dedicate 
a strip for a street widening project (expected to take 
place in a matter of a few weeks) . 

The newly-created lot is described as Lot E, Block 227, 
District Lot 526, Plan 16643 and is in an area zoned C-3A. 
It is intended to place this lot on the market to provide 
some of the funds required for the street widening project. 

Prior to the sale of the lot it is necessary to demolish 
the existing old building remaining on the site as it 
encroaches on the portion required for road purposes. It 
is therefore 

Recommended that the Supervisor of Properties be authorized 
to arrange for the demolition of the existing building 
on the site, together with the removal of the underground 
storage tanks in the normal procedure by calling for 
tenders for this work." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Properties be approved. 


3. Lease of City-Owned Property ; 523 West 6th Avenue 

The Supervisor of Properties reports as follows: 

"Walkem Machinery & Equipment Ltd. have occupied City-owned 
Lot "H", Block 279, District Lot 526, Plan #11961 under 
a ten-year lease granted by Council resolution dated 
January 28, 1964. This lease expired October 2, 1973 
and the lessee has continued in occupation pending a 
decision concerning future civic requirements on the 
property. The present rental of $605.00 per month plus 
taxes was established by a rental review during the term 
of the lease and was effective October 1, 1968. 


Cont ' d 
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By letter dated October 21, 1976, Mr. Lee Coo, Senior 
Planner, False Creek, has advised that a year-to-year 
lease for a maximum two-year term would be satisfactory 
from the City's standpoint, pending any decision on the 
long term use of the property which is close to the 
City's False Creek Development. 

Negotiations with Mr. Richard Walkem have been carried 
out with respect to the above and also as to a revised 
rental . 

Present Basis Annual Rent - $ 7,260.00 

Proposed Basis Annual Rent - $17,478.00 

The lessee to pay all taxes 

Mr. Walkem on February 17, 1977 agreed to the foregoing 
tenure and rental arrangements, and also confirms the 
following terms and conditions: 

USE : Sale and repair of machinery. 

TERM : Year-to-year for maximum of 2 years, 

month-to-month thereafter. 

RENT: $17,478.00 plus all taxes as if levied. 

CANCELLATION : 3 months' notice after one year. 

SUB-LEASE : Lessee will not assign or sub-lease 

without leave. 

REPAIRS : Lessee to be responsible for all repairs 

and maintenance to the structures. 

INSURANCE : City to insure structures for fire, 

lessee to insure contents and public 
liability . 

LEASE AGREEMENT : To be drawn to the satisfaction of the 

Director of Legal Services. 

It is recommended that Lot "H", Block 279, District Lot 
526, Plan #11961 be leased to Walkem Machinery & Equipment 
Ltd. on the foregoing terms and conditions." 

The City Manager RECOMMENDS that the foregoing recoiranendation of the 
Supervisor of Properties be approved. 


4. Cancellation of Siding Agreement 

North of 6th Avenue West of Cambie St. 


The Supervisor of Properties reports as follows :- 

"By agreement dated August 1, 1963 the City agreed to (construct 
and) use a siding at Mile 1.20 South Shore Branch, Vancouver and 
Lulu Island Railway located North of the 2nd Avenue and 6th Avenue 
connector West of Cambie Street. 

The rental for this siding was $90.47 per annum and was used by 
the City's Lessee of the contiguous Parcel, Walkem Machinery 
Company Ltd. 


Cent ' d 
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Clause #4 continued 


Walkem Machinery have now advised that it has no further need 
for this siding and also the City Engineer has confirmed that 
there is no City requirement. 

Accordingly, Council authority is requested to cancel this 
agreement. The forms for such cancellation have already been 
received from CP. Rail. 

Recommended that the Supervisor of Properties be authorized 

to proceed with the cancellation of the aforementioned agreement 

subject to the approval of the Director of Legal Services." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Properties be approved. 


5. Sale of Residential Lot situated on West Side of Copley 
Street North of the lane North of 19th Avenue 


The Supervisor of Properties reports as follows: 

"The following offer to purchase has been received by the 
Supervisor of Properties as a result of the City's call 
for tenders advertised under the authority of the Property 
Endowment Board. The offer is considered to be favourable 
to the City and is hereby recommended for acceptamce. 

Lot E, Block 8, Subdivision A, D. L. 195, Plan 16453 - Zoned RS-1 

Approx. 

Name Size Sale Price Conditions 


Mr.K.E. Erdmann 1750 sq.ft. $15,200.00 City terms 

at 11%. 

Bulkhead agreement 
required . " 

The City Manager RECOMMENDS that the foregoing offer to purchase, 
being the highest offer received and favourable to the City, be 
accepted and approved under the terms and conditions set down by 
Council . 


6. Renewal of Lease - 1581-1585 West 4th Avenue 


The Supervisor of Properties reports as follows: 

"City Lot A and Portion of B, Block 240, D.L. 526 known as 1581 - 
1585 West 4th Avenue was leased to Nu-National Car Care Limited 
for 5 years at $675.00 per month including taxes expiring January 
31, 1977. The site is improved with a 2 storey warehouse type 
building . 

The Lease contained an option to renew for a further 5 years and the 
Lessee has exercised the option. 

After negotiation the Lessee has agreed to the following terms and 
conditions . 

1. USE - Office and Warehouse 


Cont'd 


MANAGER'S REPORT, MARCH 4, 1977 (PROPERTIES :A-9 - 5) 

Clause #6 continued 

2. TERM - 5 years from February 1, 1977 with an option to renew for 

a further 5 years on the same terms and conditions except 
as to rent. City to have option to cancel during second 
5 year term on 12 months notice. 

3. RENT - For the first 30 months $1,135.00 per month inclusive 

of property taxes. 

4. RENTAL REVIEW - August 1, 1979 and to be market rental value 

with provision for arbitration in event of dispute. 

5. REPAIRS - Lessee to repair to the standard of a prudent owner. 

Lessee not responsible for strucural repairs or repairs 
to the roof. 

6. FIXTURES - All fixtures are City property. 

7. ACCESS - City Engineer to have right of access at any time withou 

penalty or notice for the purpose of inspecting or 
repairing Granville Bridge or its ramps. 

8. INSURANCE - City to insure building against fire. Lessee to 

carry $50Qp00.00 public liability insurcince. 

9. LIABILITY - City not liable for damage or injury caused by 

objects or substances falling off Granville Bridge or 
its ramps. 

T). CITY BY-LAWS - Lessee to obey City By-laws including obligation 
to remove snow from the sidewalk. 

11. LEASE AGREEMENT - To be drawn satisfactory to Director of Legal 
Services . 

The City Engineer has agreed to the grant of an option to renew the 
Lease and the Supervisor of Properties is of the opinion that the 
proposed arrangement is favourable to the City. 

Recommended that the Lease to Nu-National Car Care Limited be 
extended on the foregoing basis." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Properties be approved. 


7. Burrard Street Widening - Purchase of portion of property 
1900 Burrard Street 


The Supervisor of Properties reports as follows: 

"Reference is made to the City Manager's report (Fire & Traffic) 
dated June 11, 1976, approved by Council on Jvme 1$, I976, 
instructing the Supeirvisor of Properties to negotiate the 
acquisition of properties required for the Burrard Street widening. 

The owners of Lot 1, Block 238, District Lot $26, Plan 590, being 
1900 Burrard Street have agreed to convey the west 7 x 120 feet 
on the following terms: 


(a) Loss of Land (8i+0 sq. ft.) $21,000.00 

(b) Cost of relocating wall, 

curb and landscaping 3,300.00 

$2i4., 300.00 
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It is recommended that the Supervisor of Properties be authorized 
to acquire that portion of the above property required for road 
piarposes shown on plan marginally nmbered LF 7993 > on the 
foregoing basis, chargeable to Code #ll|.6/5921. (Burrard Widening 
Acquisition Fund) . " 

The City Manager RECOMMENDS that the foregoing recommendation of the Supervisor 
of Properties be approved. 


8. Burrard Street Widening - Purchase of portion 
of 1743 Burrard Street 


The Supervisor of Properties Reports as follows: 

"Reference is made to the City Manager's report (Fire & 
Traffic) dated June 11, 1976, approved by City Council on 
June 15, 1976 instructing the Supervisor of Properties 
to negotiate the acquisition of properties required for 
Burrard Street Widening. 

The owners of Lot 21 except the north two feet, now lane. 
Block 217, D.L. 526, Plan 590, being 1743 Burrard Street, 
have agreed to convey the east 14' x 118' as shown on plan 
marginally numbered LF 8120 on the following terms: 

(a) Loss of land (1652 sq.ft.) $41,300.00 

(b) Payment for loss of curb 

and landscaping 2 , 150 . 00 

$43,450.00 

It is recommended that the Supervisor of Properties be 
authorized to acquire that portion of the above property 
required for road purposes as shown on plan marginally 
numbered LF 8120 on the foregoing basis, chargeable to 
code #146/5921 (Burrard Widening Acquisition Fund) ." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Properties be approved. 


9. Burrard Street Widening - Purchase of portion of 
Property 1790 West 4th Avenue 

The Supervisor of Properties reports as follou/s: 

"Referfinca is madQ to the City Manager's report (fire 
and Traffic) dated 3une 11, 1976 approved by Council on 
June 15, 19'75, instructing the Superv/isor of Properties 
to negotiate the acquisition of properties required for 
the Burrard Street Widening. 

The Qujners of Lot 1 except Parcel "A" and except the north 
7 feet shoujn on Plan 3863 nouj road Clock 246, D.L. 525, 
Plan 590 and Parcel "A" of Lots 1 and 2 

Block 248, D.L. 526, Plan 590, being 1790 V/est 4th Av/erue, 
hav/e agreed to conv/ey the ujest 7 x 105 feet on the 
follnujinq terms: 

(a) Loss of Land (735 square feet) Sl8,375 

(b) Loss of Planter and Landscaping 735 

SL9,110 
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It is recommended that the Guperv/isor of Properties be 
authorized to acquire that portion of the above property 
required for road purposes shoujn on plan marginally numbered 
LF 8001 on the foregoing basis, chargeable to Code #146/5921 
(Durrard IJidening Acquisition Fund)." 

r-ie City M-nager RECOMMENDS that the foregoing recommendation 
of tfie Supervisor of Properties be approved. 


10, Burrard Street Widening Purchase of the East 7 feet 
2351-97 & 2401-21 Burrard Street 


The Supervisor of Properties reports as follows: 

"Reference is made to the City Manager's report (Fire & 
Traffic) dated June 11, 1976, approved by Council on 
June 15, 1976, instructing the Supervisor of Properties 
to negotiate the acquisition of properties required for 
the Burrard Street widening. 

The owners of Lot 11, Block 307 and Lot 10, Block 327, 
District Lot 526, Plan 590, being 2351-97 and 2401-21 
Burrard Street, have agreed to convey the east 7 feet 
of each lot for the sum of $42,875.00 inclusive of all 
considerations as follows: 

(a) Lot 11, Block 307 (840 sq. ft.) $21,000.00 

(b) Lot 10, Block 327 (875 sq. ft.) 21,875.00 

$42,875.00 

It is noted that the one-storey buildings on both lots 
will encroach to a minor degree on Burrard Street after 
the conveyance of the east 7 feet. 

As part of the overall settlement with this owner, it is 
proposed that the City grant an Encroachment Agreement 
at no cost, to run for the life of the buildings, to 
validate these encroachments. The City Engineer endorses 
this proposal. 

It is recommended that the Supervisor of Properties be 
authorized to acquire those portions of the above 
properties required for road purposes shown on plans 
marginally numbered LF 8070 (lot 11) and LF 8071 (Lot 10) 
on the foregoing basis, chargeable to Code #146/5921 
(Burrard Street Widening Acquisition Fund)." 

The City Manager RECOMMENDS that the foregoing recommendation 
of the Supervisor of Properties be approved. 
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11. Acquisition of 3296 S.E. Marine Drive and sale of 
1^52 West 6th Avenue 


The Supervisor of Properties, the Director of Finance and the 
Director of Planning report as follows: 

"City Council at its meeting of November 23, 1976, 

dealt with the following clause of the Standing Committee 

of Planning and Development dated October 21, 1976: 

'Recommended that the Supervisor of Properties 
be instructed to negotiate the purchase of 
Lots 7 & 8 of resubdivision of 1-4 and 21-24 of 
A, Block 10, District Lots 330 and 331, known 
as 3296 S.E. Marine Drive, to facilitate 
planning proposals of this property for 
institutional uses.' 

An extract from the report to Council of the Standing 
Committee on Planning and Development, October 21, 197 6, 
is attached for information. 

After hearing a delegation from Mr. N.J. Pelman, one of 
the owners of the property. City Council passed the 
following motion: 

'That the Director of Planning discuss with the 
developer the possibility of the City entering 
into partnership with the developer, the 
implication being to construct Non-Family 
Housing. ' 

Subsequently, discussions were held with Mr. Pelman, 
Mr. Laidlaw, and the Associate Director of Planning and 
the Supervisor of Properties. It became apparent during 
the meeting that no basis for a partnership could be 
found and it was decided to try to arrange an exchange 
of properties. Mr. Pelman was supplied with a list of 
a number of City-owned properties which could be available 
for development. Most of these were found unacceptable 
for various reasons but pressure has been mounting to 
find a solution as the developer's costs are increasing 
due to the interest charges on the mortgage. 

On November 30, 1976, the owners submitted a statement 
of their costs on the site at 3296 S.tf. Marine Drive. 
This showed the purchase price of $90,000.00 plus 
additional costs for financing, taxes, legal and 
architectural fees, etc., totalling $102,444.68. 

Their property, legally described as Lots 7 & 8 of 1-4 
and 21-24 of A, Block 10, D.L. 330 and 331 and known 
as 3296 S.E. Marine Drive, comprises a one-storey 
and basement frame dwelling of approximately 1004 
square feet erected in 1928 on two lots totalling 
approximately 148' x 120' and zoned RT-2 . The dwelling 
is in average condition considering the age and type. 
The house is presently occupied by the former owner at 
a monthly rental of $150. It is proposed to continue 
renting the property until such time as replotting occurs. 

Following negotiations, the owners have agreed to sell 
to the City for the sum of $95,000 including all claims 
for compensation, the date of sale to be February 28, 1977. 


Cont'd 
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Clause #11 continued 

They also agreed to accept, in partial payment. City-owned 
Lot 7, Block 292, D.L. 526, for the sum of $82,500. This 
lot is located in the 13 00 block of West 6th Avenue, is 
zoned FM-1 and is 50' x 110'. At the present time there 
are two signboards located on the property. It is considered 
that these prices are fair and reasonable and the 
estimated value of the property which they will accept 
in exchange represents the fair market value. The date 
of the transaction to be February 28, 1977. 

The Director of Planning reports as follows with 
reference to the financing"! 


'With regard to the property on 6th Avenue, City Council 
has recently dealt with the disposition of this property 
when considering the Fairview Slopes Policy Plan. On 
June 1, 1976, Council resolved that: 

"The City should develop City-owned 7 45 West 
7th Avenue for social housing and sell City-owned 
1178 and 1352 (Lot 7, Block 292, D.L. 526) West 
6th Avenue and use the proceeds to purchase and 
develop other more suitable sites in Fairview 
for Social Housing." (Policy 22) 

This policy, among others, was referred to the Director of 
Housing for implementation. Some of the activities of 
the Director of Housing are now being handled by the 
G.V.R.D. and it is felt appropriate that the implementation 
of this policy should be carried out by the Planning 
Department and the G.V.R.D. 

In order that the money from the sale of 1352 West 6th 
Avenue is available, without delay, for the purpose of 
developing social housing in Fairview, the Director of 
Planning feels that the sum of $82,500 (sale price of 
property) should be allocated into a special account 
for that purpose. 

Recommendations of the Director of Planning: 

An account be established to contain the money obtained 
from the sale of 1352 West 6th Avenue (Lot 7, Block 292 
D.L. 526), for the purpose of purchasing and developing 
sites in Fairview Slopes for social housing. 

and further that:- 

The Director of Planning in consultation with 
the G.V.R.D. investigate possible sources of 
funding and potential locations for the purpose 
of acquiring sites and developing social housing 
in Fairview Slopes. 

Comments of the Director of Finance 

If Council wishes to proceed with the exchange 
of properties as recommended in this report, then 
the following financing pptions are available 
assuming Council's resolution recommending the 
establishement of a reserve for Social Housing 
in the Fairview Slopes: 


Cont • d 
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Clause 3 Cont/d. 


The present scheduled street cleaning service is as follows: 

Night shift service consists of street flushing 
and electric cart hand litter cleaning on Monday, 
Wednesday, Friday and Saturday. 

Day shift service consists of hand cart litter 
cleaning five times per week, Monday through 
Friday. 

Because of continuous day and night street parking in this 
area, mechanical street sweepers cannot be used effectively 
for street cleaning. However, additional service could be 
obtained by providing street flushing and electric cart 
litter cleaning on Tuesday and Thursday nights, since no 
coverage is now provided at those times. 

The annual cost of supplying the additional service is 
estimated to be $1,650.00 

I RECOMMEND that: 

The scheduled street cleaning service in Gastown 
be increased to provide coverage on Tuesday and 
Thursday nights. " 

Your Board 

RECOMMENDS approval of the foregoing recommendation. 


4 . Litter Containers - Gastown Area 

The City Engineer reports as follows: 

"The Standing Committee on Planning and Development requested 
a report concerning the placement of street litter containers 
in the Gastown Area. A survey has been made and 10 street 
litter containers are required in the following areas: 


The Beautif ication Section of the Planning Department have 
not yet decided on a special design of container which will 
blend with the final pattern of street furniture, however, 
as an interim measure the present bowl type of litter bin 
may be used until the renovation project takes place. 
Based on the use of the present standard bowl type, the 
cost of installing, emptying and maintaining 10 street 
litter containers is estimated as follows: 

Initial installation $ 650 

Emptying, annual cost $1,550 
Maintenance, annual cost $ 150 

Funds to provide the initial installation this year could 
be found by delaying, until 1971, proposed work on mechanical 
sweeper dumps, appropriation 8143/9 407. The reinstatement 
of these funds for mechanical sweeper dumps will be requested 
in the 1971 Engineering Department Estimates. 


Powell Street 
Abbott Street 
Carrall Street 


Water Street 
Alexander Street 


Richards to Carrall 
Carrall to Columbia 
Carrall to Columbia 
Water to Cordova 


Water to Cordova 
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Clause #11 continued 


a) Purchase of the property on Marine Drive by the Property 
Endowment Fund at a cost of $95,000.- 

This would result in the following: 

- the property would be held in the PEF 
at a cost of 

- a reserve for the Fairview Slopes 
Social Housing would be established at 

- the developer would receive the exchange 
difference of 

b) Purchase of the property on Marine Drive 
from 1977 Supplementary Capital funds at 
a cost of $95,000.- 

This would result in the following: 

- the property would be held in the 
City's Capital Fund at a cost of 

- a reserve for the Fairview Slopes 
Social Housing would be established at 

- the developer would receive the 
exchange difference of 

Property Endowment Fund 

The Property Endowment Fund Board met on February 25, 1977, to 
review the acquisition of the property on Marine Drive and 
recommend that it be purchased by the use of PEF funds, since 
the exchange will solve important Planning and Engineering 
problems in the South East Marine Drive area, and is appropriately 
viable on an exchange basis to protect the entity of a five acre 
site. " 

The City Manager RECOMMENDS that 

A. The Supervisor of Properties be authorized to - 

exchange vacant Lot 7, Block 292, D.L. 526, known 
as 1352 W. 6th Aveenue (estimated value $82,500). 
for Lots 7 and 8, resubdivision of 1 - 4 and 21 - 24 
of A, Block 10, D.L. 330 and 331, known as 3296 S.E. 
Marine Drive (estimated value - $95,000) and pay the 
developer the exchange difference of $12,500. 

B. The funds be provided in accordance with option a) 
of the Director of Finance, wherein the Property 
Endowment Fund Board has agreed to acquire 3296 S.E. 
Marine Drive . 


$95,000. 
82,500. 
12,500. 


95,000. 
82 ,500. 
12,500. 
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To: 


MAYOR AND MEMBERS OF COUNCIL 


Subject: 


Larwill Bus Depot Rentals 


FEBRUARY 10, 197 7 


Classification: Consideration 


The Director of Finance reports as follows: 
" Background 

Larwill Park has been leased to B.C. Hydro since 1946. At that time Council's 
action was that the first five year's rental was to be used to purchase 
New Brighton Park and the next five year's rental was to be used towards the 
purchase of the West End Park site. Upon renewal of the lease in 1956 the 
rental continued to be set aside for the West End Park site, at an amount of 
approximately $12,600 per year. 

The lease was renewed again in 1969 and the annual rental of approximately 
$75,000 per year was added to park purchase funds under the 1971-75 Five Year 
Plan. 

The lease was renewed again taking effect on January 1, 1974 and reflected 
the large increase in land values in the downtown, with the net rentals then 
becoming approximately $190,000 per year. The 1971-75 Five Year Plan called 
for approximately $75,000 per year for park purchase funds from the Larwill 
Park rentals for the years 1974 and 1975 and Council therefore approved the 
continuation of the provision of $75,000 for each of the years 1974 and 1975, 
towards the Park Purchase Capital Program. Council at the same time made 
the decision that the balance of the rentals properly belonged in the Property 
Endowment Fund. 

Current Situation 

On October 18, 1976 the Vancouver Park Board resolved 'That the staff be 
asked to pursue the question of the application of full rental of Larwill 
Park for park purposes in excess of tax'. 

In light of this action and to resolve the question of the rentals, I reviewed 
the subject and came to the following conclusions. 

The Larwill bus depot is an asset of the City, held in the Property Endowment 
Fund as a 'rental investment'. The Park Board long ago received New Brighton 
Park in exchange for the Larwill bus depot and furthermore continued to 
receive rentals from Larwill for many years towards the purchase of the West 
End Park site. In my opinion there is no justification for continuation of 
the Park Board receiving the rent from the Larwill bus depot because the 
original circumstances of them receiving it have long been satisfied. The 
Larwill bus depot now is no different from any other piece of rental property 
the City owns and the rentals should continue to be received by the Property 
Endowment Fund. Any other course of action, i.e. assignment of rental income 
to other bodies, distorts Council's ability to control its resources in a 
time of rising taxes and a shortage of capital funds. Council must be in a 
position to control its resources and allocate its available funds over the 
entire range of needs based on current priorities and conditions. Council 
might well decide that park needs are the highest priority claim on available 
funds but this should be done in the context of the total available funds 
and not the specific allocation of individual sources of funds. 

Another circumstance of concern is the fact that the Park Board owes the City 
approximately $2,000,000 for property purchased for park purposes in advance 
of the Park Board having the funds (most of it in anticipation of a 1976-80 
Five Year Plan) and property allocated to the Park Board for which they 
agreed to reimburse the City. In view of the failure of the Five Year Plans 
it is extremely unlikely that the Park Board is going to be in a position to 
reimburse the City for this property within the near future. 


This led me to the following draft recommendation, which was communicated to 
the Park Board prior to submission to Council. 

'It is my RECOMMENDATION that the Park Board be informed that the Larwill 
bus depot is a Property Endowment Asset and that the full rentals 
are therefore allocated to the Property Endowment Fund. Further, that 
Council continue the policy that the capital needs of all departments 
and boards will be reviewed and priority will be established by Council 
in relation to available City capital funds.' 

The Park Board requested its staff to prepare a report on the subject matter, fo 
consideration by the Board, and further requested deferral of any action by 
Council until the Park Board could review its position. Submission of my report 
to Council was therefore held pending until the Park Board could review their 
position. 

The Park Board received and considered their staff report on Monday, January 10, 
1977. The staff report and the minutes of the Board meeting are attached, for 
Council information. (Appendix I) 

It should be noted from the Park Board minutes that 31 years ago, in 1946, the 
Board agreed to accept $10,000 annual lease rental for Larwill Park on the 
understanding that the first five years of rental would be credited against 
purchase of New Brighton Park properties from B.C. Electric and any rentals 
after the first five years should be placed in a reserve fund for purchase or 
development of additional park areas in the central portion of the City. This 
confirms that the Park Board gave up Larwill Park and received New Brighton 
Park in exchange and further received funds for many years towards additional 
replacement for Larwill Park in the central area of the City. On page 3 of the 
Park Board minutes, a sentence appears as follows - 'Board members feel that 
the Park Board still has claim to all rental revenue in excess of taxes for 
park purposes and that disposal by the City of the property for other than 
park purposes should not be made without the agreement of the Park Board.' 
It should be noted that the City is not proposing to dispose of the property, 
nor is it being used for park purposes. 

The Park Board felt that the legal opinion of the Director of Legal Services 
should be sought on the question of whether or not the Board relinquished 
rights to Larwill Park by agreeing to the lease to the B.C. Electric Railway 
Company, and resolved to request that consideration of the City Manager's repor 
be deferred until the Board's legal position had been clarified. 

Such deferral was agreed upon. 

By letter of February 1, 1977, the Director of Legal Services confirmed that 
in his opinion the affairs of and dealings concerned with Larwill Park are 
solely within the jurisdiction of Council, and therefore that the proposed 
policy recommendations contained in the report of the Director of Finance 
(see draft recommendation above) were within the competence of City Council. 
The letter of the Director of Legal Services is attached to this report for 
Council's information. (Appendix ii) 

The Park Board considered the report of the Director of Legal Services at 
their meeting on February 7, 1977 and, after considerable discussion, resolved 
the following: 

'that the Board seek a meeting with the members of City 
Council to discuss this issue.' 

I therefore submit to Council my recommendation, which is as follows: 


'It is my recommendation that .the Park .Board be Informed 
that the Larwill bus depot is a Property Endowmenc asset and 
that the full rentals are therefore allocated to the Property 
Endowment Fund. Further, that Council continue the policy that 
the capital needs of all departments and boards will be reviewed 
and priority will be established by Council in relation 
to available City capital funds.' " 

The City Manager submits the above recommendation of the Director of 
Finance, and also the request of the Park Board for a meeting to dis 
cuss the issue, to Council for CONSIDERATION. 
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February 22, 1977 

TO: Vancouver City Council 

SUBJECT: Exemption of Earthquake Standards for Heritage 
Buildings and Buildings in Historic Areas 

CLASSIFICATION: RECOMMENDATION 

At a meeting of the Gastown Townsite Committee, January 26, 
1977, attended among others by the Mayor, the City Manager and 
the City Building Inspector, one of the topics presented was 
the economic difficulty of rehabilitating many of the older 
buildings. Subsequently, the City Manager requested the Director 
of Permits and Licenses to report on the possibility of amending 
the Building By-law so that the earthquake standards need not 
apply to heritage buildings (or buildings in an historic area) . 

The Director of Permits and Licenses reports as follows : 

"It is well known that the City of Vancouver, as part of the 
Pacific coastal area extending from California north to the 
Yukon and Alaska is in a major earthquake zone. A number of 
earthquakes have taken place in this area already. 

The earthquake-resistant design requirements of the National 
Building Code of Canada 1975 provide minimum standards which 
ensure an acceptable level of public safety by designing to 
prevent major structural failure and loss of life. Structures 
designed in conformance with its provisions should be able to 
resist earthquakes without significant collapse. For this 
purpose, collapse is defined as that state which exists when 
exit of the occupants from the building becomes impossible 
because of failure of the primary structure. 

The exemption of certain buildings or designated areas such 
as heritage buildings or buildings in an historic area could 
lead to potential criminal liability that could be imposed 
on an owner and the City, if we take the view that life- 
endangering situations contrary to the Building By-law be 
exempted (see attached memo from the Director of Legal Services) . 

On the point of the economic difficulty in rehabilitating the 
top storeys of old buildings for residential purposes and 
meeting the earthquake standards, there is possibly a degree 
of misunderstanding. 

Until the adoption of the National Building Code 1975 and the 
formation of the Building Board of Appeal, these nonconforming 
buildings were not allowed to be newly occupied, from the 
fourth storey and up. A number of buildings are five to six 
storeys in height and are constructed of combustible construc- 
tion when they should be constructed of noncombustible material. 

The Board of Appeal, through its guidelines, can now consider 
the occupancy of these upper storeys for any occupancy including 
residential uses, but would require upgrading to obtain satis- 
factory means of egress and fire protection as well as a level 
of structural protection for earthquake purposes. It is recog- 
nized that upgrading to the full earthquake design is not 
possible for all buildings. Thus the choice is not to allow 
the use of such buildings or accept something less than full 
•earthquake design as long as some degree of earthquake upgrad- 
ing is provided. The Board of Appeal elected the latter 
because of the practical nature of the problem. Out of 21 
appeals within the last year heard by the Board, 18 involved 
seismic design, 5 of these appeals were able to meet the 
requirements and the balance were upgraded but not to the 
full requirements. 


Cont'd 
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On the question of exempting heritage buildings of the earth- 
quake requirements, the Building Board of Appeal stated at 
its February 9th meeting that: 

'Since the Board has adopted their specially prepared guide- 
lines, which were intended to permit alternative methods of 
ensuring fire safety and seismic resistance in existing non- 
conforming buildings, and as special cases can always be 
appealed, the Board does not therefore agree that a specific 
amendment to the Building By-law be passed dealing only with 
relaxation of seismic requirements for heritage buildings or 
buildings within an historic area. ' 

It is recommended that the present practice be continued." 

The City Manager RECOMMENDS the foregoing recommendation of the 
Director of Permits and Licenses be approved. 

DELEGATION REQUEST: Gastown Townsite Committe. 


FDl? COUNOl ACTIOKl SEE PA6E(S) 
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MANAGER'S REPORT 

DATE March 3, 1977 

TO: VANCOUVER CITY COUNCIL 

SUBJECT: St. Patrick's Day Parade 

CLASSIFICATION: CONSIDERATION 


The City Engineer reports as follows : 

"The St. Patrick's Day Parade Committee has requested that the outstanding 

1976 parade account be forgiven by the City. This report will outline the back- 
ground leading to their request and will present their request for a grant to 
defray costs of the 1977 parade. 

In January, 1976, a formal request was made by the St. Patrick's Day 
Parade Committee to the Chief Constable for permission to hold a parade on Sunday, 
March 14, 1976. Also received in January, 1976 from the Parade Committee was 
a letter to the City Clerk requesting a grant to help defray expenses. Upon 
receipt of the request to hold a parade, meetings were held between the Engineering 
Department, Police Department, B. C. Hydro and the St. Patrick's Day Parade 
Committee to ensure that the parade would be successful and that disruption 
to the general public would be minimal. During the course of these meetings, 
cost estimates were prepared by the Engineering Department for traffic control, 
$1,500.00, and street cleaning, $500.00, for a total of $2,000.00. This matter 
was reported to Council on March 9, 1976 and Council granted the St. Patrick's 
Day Parade $500.00 to help defray expenses incurred by City forces. This left 
the remaining $1,500.00 to be paid by the Parade Committee. 

In October, 1976, in a letter addressed to Mayor A. Phillips, 
Messrs. Tom Byrne and Terry Turner requested that the charges of $1,450.00 for 
the services provided by the City for the 1976 St. Patrick's Day Parade be 
reviewed as they were notably higher than the charges of $384.80 incurred for 
the 1975 Parade. The City Engineer subsequently reviewed the 1976 Parade 
charges with the Comptroller of Accounts to determine if the correct amount 
owing was $1,450.00, as stated in the letter from Messrs. Byrne and Turner. 
The Comptroller of Accounts advised the City Engineer that the correct amount 
owing the City of Vancouver by the St. Patrick's Day Parade Committee was 
$781.74, after subtracting the $50.00 advance payment by the Committee and the 
$500.00 City grant. The total cost of the 1976 Parade was therefore $1,331.74. 
Accordingly, the City Engineer advised Mr. Byrne by letter dated February 15, 

1977 of the correct amount owing for the 1976 Parade and noted that the increased 
cost over the 1975 Parade was due to more extensive seirvices provided by the 
City and the increased costs in providing them. 

The services provided by the City for the 1976 St. Patrick's Day 
Parade were more extensive due to implementation of the traffic control methods 
which proved successful in the 1975 PNE operations and deemed necessary by the 
Police and Engineering Departments for all future parades held in the Central 
District. These larger parades held in the Central District, of which the 
St. Patrick's Day Parade is one, require special treatment in the assembly and 
dispersal areas to ensure a successful parade and minimal disruption to the 
public. To achieve this, the assembly and dispersal areas are signed several 
days in advance of the event to advise the public who patronize these areas of 
the date and time. Further changes in traffic control methods included the 
placement and maintaining of barricades by City crews to ensure that marching 
units and floats assemble and disperse without congestion or delay, and that 
the necessary parking facilities for dignataries, buses and floats were readily 
accessible. The need for more extensive signing was discussed with Parade 
organizers before the event and they were informed of the estimated cost and later 
of Council's approval of a $500.00 grant. 
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The traffic operations in the assembly and dispersal areas, the 
posting of parking restrictions on the parade route, were, of necessity, done 
outside of normal working hours. In addition, wages and material costs in- 
creased in 1976. All of the above contributed to the greater cost of the 
1976 parade compared with the 1975 parade. 

In a letter dated March 3, 1977, the St. Patrick's Day Parade 
Committee has made formal application to the Chief Constable for permission to 
hold a parade on Sunday, March 13, 1977. Also contained in the letter is a 
request for a grant to defray the costs of City services. 

We are advised verbally by Mr. Byrne that the 1977 St. Patrick's Day 
Parade will be smaller than its predecessor, but will use the same route, 
assembly and dispersal areas as in 1976. However, since we have not had the 
opportunity to discuss in detail to what extent the 1977 parade will be smaller 
than its predecessor, out estimate is based on actual cost for 1976 plus 15%. 

The parade will assemble on Alberni Street west of Thurlow Street and 
will proceed by way of Georgia, Burrard, Hastings, Granville, Cordova and Water 
Streets to a dispersal on Powell and Alexander Streets. It will commence at 
1:00 p.m. and finish at approximately 2:30 p.m. 

Being on a Sunday, the parade will be given favourable consideration 
by the Chief Constable and the Police Department will provide special attention 
for the event. Further, there will be little disruption to transit and some 
re-routing will readily be accommodated. 

Considerable temporary signing and barricading will be required for 
this parade, as well as extra street cleaning, all of which will be done outside 
of normal working hours. It is estimated that the cost of this work will be 
$1,500.00. 

The following is presented for the CONSIDERATION of Council: 

A. That an additional grant in the amount of $781.74 be authorized to forgive 
the outstanding 1976 St. Patrick's Day Parade account. 

B. That the request for a grant to defray the costs of City services for the 
1977 parade be considered. The Comptroller of Budgets advises that, if 
approved, the funding for this grant will be provided for in the 1977 
budget." 

The City Manager submits the above report of the City Engineer for 
Council's CONSIDERATION. 


FOR COUNCIL ACTION SEE PAGE(S) ,1.5^„ 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


I 


FEBRUARY 17, 1977 


A meeting of the Standing Committee of Council on Planning and 
Development was held in the No. 1 Committee Room, Third Floor, City 
Hall, on Thursday, February 17, 1977 at approximately 9.40 a.m. 


PRESENT 


Alderman Harcourt, Chairman 
Alderman Brown 
Alderman Gibson 
Alderman Kennedy 
Mayor Volrich 


ALSO PRESENT: Alderman Ford 

Alderman Gerard 
Alderman Marzari 
Alderman Rankin 


CLERK TO THE 
COMMITTEE ; 


M.L. Cross 


RECOMMENDATION 


1. Central Waterfront Plans 

On December 14, 1976 Council approved a recommendation of the 
Standing Committee on Planning and Development that no further 
public information meetings be held until the members of the 1977 
Council meet with representatives of the Greater Vancouver Regional 
District, Marathon Realty and Port of Vancouver to discuss the 
draft Official Development Plan for the Waterfront. 

On January 11, 1977, Council instructed the Committee 
(expanded to include all members of Council) to invite the appro- 
priate officials from the National Harbours Board, Federal 
Government and City Planning Department to present an up-to-date 
position in respect of development proposals for the .Waterfront. 

Representatives of the Ministry of State for Urban Affairs, 
Greater Vancouver Regional District, Provincial Bureau of Transit, 
B.C. office of Public Works Canada, Port of Vancouver, Marathon 
Realty, CP. Rail and C.N. Rail were present. 

The Committee considered a report dated February 10, 1977 
which the City Manager forwarded for Information. Attached to the 
Manager's report were the Draft Policy Plan and Draft Official 
Development Plan both dated February 8, 1977 (all reports are on 
file in the City Clerk's office). 

Mr. R. Spaxman, Director of Planning, summarized the various 
planning studies and actions that have been carried out over the 
past four years. 

Mr. D. Hickley, Associate Director, Central Area, by way of 
a slide presentation, commented on the present condition of the 
Waterfront. 


Cont'd 


Report to Council 

Standing Committee on Planning & Development 
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Clause #1 continued: 


Mr. J. Coates, Central Area Division, briefly outlined the 
Draft Policy Plan, a document containing a consensus of overall 
planning and development policies and the Draft Official Develop- 
ment Plan, a document, primarily a zoning mechanism in by-law 
form^ intended to achieve the planning policies. It will provide 
flexibility and relate largely to new buildings. 

The general objectives of the Central Waterfront Policy Plan 

are: 

" 1. To ensure that the continued operation of the harbour, 
particularly for passenger-oriented shipping can be 
undertaken in an efficient manner. 

2 . To provide for continued operations of the railway inso- 
far as it serves the harbour but at the same time to 
encourage progressive removal of rail trackage in order 
that redevelopment can occur. 

3 . To provide for and encourage the orderly and imaginative 
redevelopment of this area with a variety of new urban 
uses including housing, retail and office, commercial, 
recreational, cultural and public spaces such should be 
related to compatible water-oriented uses for the enjoy- 
ment and satisfaction of the citizens of Vancouver. 

4. To provide for public access to and enjoyment of the 
waterfront with its harbour activities, small boats, and 
the view of Stanley Park and the North Shore mountains. 

5. To encourage compatible physical arrangements at the 
interface between the waterfront land area and the develop- 
ment of the Downtown, and at the interface between land and 
water within the Central Waterfront District. 

6. To support the objectives of the Greater Vancouver Regional 
District as referred to in the "The Livable Region 1976/ 
1986" as issued March 1975, to decentralize future office 
employment to parts of Greater Vancouver other than the 
Downtown and Waterfront Districts . 

7. To facilitate good public transit systems for movement 
to, from, and between developments in the District and 
to decrease dependence upon the private automobile. " 

Mr. Coates advised that the Department would like to circulate 
the documents to interested organizations, proceed with piiblic 
meetings and on to Public Hearing and Greater Vancouver Regional 
District approval of the amendment to the Regional Plan. 

Mr. F. Spoke, Port Manager, advised that the Port of Vancouver 
has retained planning consultants, Hamilton Doyle & Associates and 
Murray V. Jones & Associates, whose efforts have been directed 
towards implementation of practical schemes for the orderly short 
term and long term development of National Harbours Board proper- 
ties. In the consultants' guidelines they were advised that projects 
should have optimum public access commensurate with safety aspects. 
The Port has to fulfill port and marine functions but these could 
be compatible with public activities. Any development has to be 
economically feasible. Mr. Spoke stated that the consultants have 
carried out a constructive dialogue with the City, B.C. Hydro Rail, 
Greater Vancouver Regional District, Board of Trade and potential 
waterfront users particularly those -engaged in the fishing industry. 
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Some of the needs for the Port are 

additional facilities for visiting warships 
permanent facilities for tour vessels 
fishermen's wharf area 

other facilities to serve fishing industry 

public viewpoints and public oriented facilities 
i.e. restaurants. 

Messrs. G. Hamilton and M. Jones, with the aid of perspective 
drawings, outlined a proposal for a Gastown Waterfront Market 
developed because of a publicly expressed desire for a farmers' 
market/fishermen's wharf type facility. If funds are found to im- 
plement this proposal, it could be constructed this summer. A 
response is needed from the City as to whether or not this should 
be proceeded with. 

Mr. J. McLernon, General Manager, Development, B.C. Division 
of Marathon Realty Company Ltd. submitted a brief (copy circulated) 
indicating that Marathon and Canadian Pacific Ltd. agree with the 
basic principles of the draft by-law and support immediate action 
for its approval subject to a few comments - 

(a) interim uses should be considered and encouraged but 
a minimum life span of ten years should be allowed. 

(b) the Waterfront rail yards will be maintained to 
service a proposed CP/CN passenger service as well 
as trains for a proposed inter-urban rail service 
therefore the majority of development considered 
for the area will take place on air rights. 

Mr. McLernon stated that Marathon would be prepared to plan 
immediately for interim uses in the Cardero-Jervis area and would 
then consider developing the area between Burrard and Richards. 

In the discussion, the following points were noted: 

interim uses seem to become blacktopped parking lots 

it would be unrealistic of the City to require developers 
of interim uses to construct major developments and 
only allow them a life span of one or two years 

the Port should be utilized for jobs 

the Greater Vancouver Regional District Livable Region 
concept of having people live near their jobs won't 
work in the Central Waterfront - average income housing 
will be impossible 

there should not be a possible 300' height limit 
in the area at the foot of Burrard 

transportation aspects should be worked out carefully 

there should not be a proliferation of offices 

the National Harbours Board market concept should be 
constructed and public response obtained. 
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The City Engineer RECOMMENDS that: 

a) $650 be transferred from appropriation 8143/9407, 
'Mechanical Sweeper Dumps', to appropriation 
8143/9405, 'Litter Receptacles', for the instal- 
lation of 10 street litter containers in Gastown. 

b) The additional street litter container emptying 
and maintenance cost, estimated at $1,700 for 1971, 
be included in the 19 71 Engineering Department 
Budget. " 

Your Board 

RECOMMENDS the foregoing report of the City Engineer be adopted. 


5 . Local Improvements by "Petition" 
First Step : 

The City Engineer reports as follows: 

"I consider it advisable to carry out projects for - 

Pavements and Curbs 

Lane Pavements 

P.C. Concrete Sidewalks 

shown in the attached schedule dated October 9, 19 70, as 
Local Improvements 

The City's share of these improvements is available in the 
1970 Capital Budget." 

Second Step : 

The Director of Finance submits the following report on the financial 
arrangements : 

"In accordance with the provision of the Local Improvement 
Procedure By-law, I am submitting the City Engineer's 
report dated October 9, 1970. 

The estimated total cost of these improvements is $1,366,414 
and the City's share of the cost is $902,101. 

I have to report that the necessary financial arrangements 
can be made to carry out this work." 

Your Board has decided that it is desirable to undertake the projects 
referred to in the attached list and RECOMMENDS that: 

a) the report of the City Engineer and Director of 
Finance be adopted; 

b) the City-owned parcels shown on the list attached 
to the detailed Second Step Report for the local 
improvement projects be declared assessable; 

c) the following streets be designated as School Col- 
lector Streets for the purposes of Part I of the 
Local Improvement Procedure By-law; 

41st Avenue, Oak Street to Osier Street 

41st Avenue, Lanark Street to Dumfries Street 
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Mr. W. Curtis, City Engineer, indicated that a continuous 
vehicular circulation system should be provided to service existing 
and potential users in the area. A public transit right-of-way 
along the entire length of the Waterfront at existing grade is 
required as is adequate transit and vehicular access to the Water- 
front. There should be a continuous public pedestrian walkway 
along the Central Waterfront, wide enough to accommodate a 
moderate flow of pedestrians and cyclists. Cordova Street should 
be extended from Howe Street to Burrard and eventually to Bute. 
If all these are realized it will be possible to deal effectively 
with Waterfront traffic without destroying the principle of main- 
taining a traffic de-emphasized downtown core. 

The City Manager circulated a memorandum dated February 17, 
1977 (on file in the City Clerk's office) containing changes to 
Section 5 - Transportation in the Official Development Plan. 


The Committee 
RECOMMENDED 

(A) THAT the Planning Department proceed with this matter 
as quickly as possible by 

(i) circulating to interested parties an information 
brochure summarizing the draft development con- 
trols and current developments for the Central 
Waterfront, 

(ii) holding public information meetings 

(iii) after the information meetings, referring the 
Draft Policy Plan and Official Development Plan 
direct to Public Hearing after receiving comments 
from the Vancouver City Planning Commission. 


(B) THAT the Draft Official Development Plan be amended 
to include a section on Interim Uses wherein the 
proposed uses will be listed and a minimum life 
span of ten years allowed. 

(C) THAT the National Harbours Board proposal for 

a Market on the Central Waterfront be approved in 
principle, subject to approved funding and appropriate 
City officials being involved. 


The meeting adjourned at 12.10 p.m. 
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I 


STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


AND 


STANDING COMMITTEE OF COUNCIL 
ON FINANCE & ADMINISTRATION 


FEBRUARY 17, 


1977 


A joint meeting of the Standing Committee of Council on Community 
Services and the Standing Committee of Council on Finance and 
Administration was held on Thursday, February 17, 1977, in Commit- 
tee Room No. 1, Third Floor, City Hall, at approximately 1:30 P.M. 


COMMITTEE CLERK: H. Dickson 


RE COMMEN DAT I ON 

1 . 1977 Social Service Grants 

The Committee had before it for consideration a Manager's 
Report dated February 10, 1977 (copy circulated) in which the 
Director of Social Planning reported on some 40 organizations 
which have requested grants from the City totalling $783,875.00. 

In the report, the Director of Social Planning made recommenda- 
tions on the size of financial grants to each organization and also 
provided a brief outline of the service to be offered by each orga- 
nization. 

Representatives of a number of the grant applicants were 
present and the Mayor explained all grant applicants will be 
afforded an opportunity to appeal City Council's decision on 
their grant application. 

Representatives of the Social Planning Department appeared 
before the Committee and provided information on each organization 
applying for a grant and answered questions from members of the 
Committee . 

The Senior Social Planner explained his department is recommend- 
ing grants to 31 of the 40 applicants, and that of the 31 organiza- 
tions, 17 are ones whose funding by the City is Canada Assistance 
Plan sharable. 

It was explained that the Canada Assistance Plan fund is a 
Federal Government program to share in the costs of services to 
populations on welfare, handicapped or "at risk". 

The C.A.P. share of any grant is for salaries, fringe benefits 
and transportation costs, but C.A.P. funding cannot be applied to 
rent, heating, light or telephone expenses. 


PRESENT: 


Mayor Volrich, Chairman (Up to Grant No. 3) 

Alderman Rankin, Chairman (Grant No. 4 to 40) 

Alderman Bellamy 

Alderman Brown 

Alderman Ford 

Alderman Gerard 

Alderman Gibson 

Alderman Marzari 

Alderman Puil 
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Clause No. 1 Continued 

The recommendations of the Director of Social Planning for 
grants to the 31 organizations would involve a total allocation 
of $546,607.00 and C.A.P. sharing, if approved, would total 
$176,122.00 to reduce the net cost to the City to $307,485.00. 

However, it was pointed out by the Mayor that this figure 
does not represent the total of all grants which the City will 
be asked to consider this year. Another report on cultural 
grants is forthcoming from the Social Planning Department and 
there will be at least three reports made throughout the year on 
further grant applications. 

It was explained by the Deputy Director of Finance that 
the City funds the total amount of a grant to a particular organi- 
zation and then awaits receipt of any C.A.P. funding which may be 
approved. 

The Social Planning Department representatives then went 
through the report providing a brief explanation on each of the 
40 applications and answering questions from Committee members on 
each. 

Some points noted during discussion were as follows: 

Application No. 4 - 

On the application of Vancouver Community Legal Assistance 
Society for a grant of $25,000.00, it was pointed out by 
Alderman Rankin, now acting as Chairman, that the Provincial 
Legal Services Commission has had its funding reduced by close 
to $l-Million so that it is not in a position to fund this 
type of organization. However, it was noted major sources 
of funding for this agency are the Law Foundation ($80,000.00) 
and the Attorney-General's Department ($40,000.00), 

Application No. 8 

On the application of Neighbourhood Services Association 
for a grant of $135,000.00, it was noted during discussion 
this is a consolidated grant request for six community service 
operations throughout the City and that three of them - in 
Fraserview, Frog Hollow and Mount Pleasant - are new endeavours 
The Senior Social Planner explained that when a new operation 
begins. Social Planning has generally recommended a $10,000.00 
grant for "seed money". Some concern was expressed about 
Neighbourhood Services Association becoming increasingly 
dependent on City funding, and it was also noted that the 
Director of Social Planning is recommending a grant of $15,000 
elsewhere in his report for a youth worker in Frog Hollow. 

Members of the Committee noted that Social Planning is 
recommending some $8000.00 less than requested for the new 
Frog Hollow program and some $10,000.00 less than requested 
for the Fraserview program, and it was the feeling of the 
Committee that these two areas should receive more funding 
than recommended by the Director of Social Planning. 

Application No. 11 

On the application of Crisis Intervention and Suicide 
Prevention Centre for a grant of $16,000.00, the Committee 
did not agree that a grant to this organization should neces- 
sarily be the City's final grant to the organization as 
proposed in the "Service to be offered" column in the report 
of the Director of Social Planning. It was also noted during 
discussion of this application that the Vancouver Resources 
Board contributes towards the salaries of two staff. 
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Application No. 13 

On the application of the Mental Patients Association 
for $42,876.00, the Committee inquired why the Provincial 
Department of Health should not provide this type of funding 
which is in the realm of health care. It was suggested a 
letter be sent to the Provincial Health Minister inquiring 
about the Province's responsibility of contributing towards 
this organization, and pointing out that every patient who 
was not hospitalized represents a saving to the Province 
of approximately $10,000.00 per year. 

Application No. 15 

On the application of the Vancouver Neurological Centre 
for $20,000.00, the Committee inquired what the Provincial 
Government is contributing to this agency and was advised 
that in 1976 the Department of Health provided $145,000.00 
and that a sizeable amount of funding was also received from 
United Way. 

Members of the Committee reiterated their earlier state- 
ment that the Department of Health should be urged to fund 
this type of service, which is clearly a health care matter. 
Alderman Rankin, acting as Chairman, suggested letters to 
the Provincial Ministers regarding funding of such agencies 
could possibly be considered further at a future meeting of 
the Community Services Committee. 

Application No. 17 

On the application of the Vancouver C-TRAC Society for a 
$30,000.00 grant for a manager-programer to operate the 
cycle track on East Broadway, it was pointed out by Social 
Planning Department representatives that the cycle track, 
built for the 1954 British Empire games, had remained unused 
until it was reconstructed by the Park Board, utilizing 
"L.I. P." funding in 1973. The Park Board pays for maintenance 
of the facility and from 1973 to the end of 1976, the O'Keefe 
Sports Foundation funded the salary of a manager-programer. 

The Social Planning Department said the recommendation 
to grant $15,000.00 towards a salary would ensure that this 
facility is used by a large segment of the population, includ- 
ing special programs for schools. 

However, members of the Committee felt this was clearly 
a responsibility of the Park Board or for a volunteer organiza- 
tion, and it was agreed the Committee's feelings be forwarded 
to the Park Board. 

Application No. 22 

On the application of the Downtown Eastside Residents' 
Association for $36,288.00, some members expressed concern over 
contributing financially to an organization which is politically 
active at the civic level. It was also noted that funding this 
organization began when the City financed community develop- 
ment workers and that this program has since ceased. 

Application No. 25 

On the application of God's Rescue Mission for $6000.00, 
the Committee felt it should make a grant for all requested 
expenses except for food. 
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Application No. 29 

On the application of the Boys' & Girls' Clubs of Greater 
Vancouver for $36,000.00, it was noted Social Planning is 
recommending a grant of $20,000.00, and some concern was 
expressed that this is a 100% increase from what this organi- 
zation received from the City in 1976. 

Application No. 39 

On the application of Meals on Wheels for $10,000.00, a 
representative of the Social Planning Department advised that 
as of the day before the meeting, this organization had 
increased its 1977 grant request to $25,000.00 because United 
Way has discontinued its funding to this organization. It 
was noted this service provides some 400 meals per day to 
persons who would otherwise not receive proper nutrition. 
It was agreed Social Planning Department should provide 
additional information on this matter when the Committee's 
report is before Council. 


At the request of the Chairman, the vote on each motion to 
approve a grant has been recorded. 


It was 


RECOMMENDED 


A. THAT City Council approve the recommendations of the 
joint Community Services and Finance & Administration 
Committees as entered on Appendix I to the City Manager's 
report dated February 10, 1977, subject to any terms or 
conditions as suggested by the Director of Social Plan- 
ning in the Manager's Report of February 10, 1977. 

B. THAT City Council write to the Provincial Minister of 
Health urging that his department re-examine its 
financial allocations with a view to increasing its 
funding of the Mental Patients Association and the 
Vancouver Neurological Centre, pointing out that every 
person who may be kept out of the hospital as a result 
of the work of such agencies represents a potential 
saving to the Provincial Department of Health of some 
$10,000.00 per year. 

C. THAT City Council advise the Park Board that in the 
City's opinion greater public use could be made of the 
cycle track on East Broadway if the Park Board would 
fund the salary of a manager-programer to operate the 
track. 


D. THAT the Director of Social Planning evaluate the 

increased grant request of Meals on Wheels and report 
to City Council when the 19 77 community service 
grants are up for consideration, and that representa- 
tives of Meals on Wheels be invited to attend. 


The meeting adjourned at approximately 3:35 P.M. 


STANDING COMMITTEE OF COUNCIL 
ON 

TRANSPORTATION 


February 17, 1977 

A meeting of the Standing Committee of Council on Transportation 
was held on Thursday, February 17, 1977, at approximately 3:40 p.m. 
in the No. 1 Committee Room, third floor. City Hall. 


PRESENT: 


Alderman W. Kennedy, Chairman 

Alderman D. Bellamy 

Alderman M. Ford 

Alderman H. Rankin 


ABSENT: 


Alderman M. Harcourt 


COMMITTEE 
CLERK : 


J. Thomas 


RECOMMENDATION 


1. Removal of "No Stopping" Signs on 
Water Street in Gastown 

The Committee had for consideration a Manager's Report, dated 
February 10, 1977, (circulated) in which the City Engineer made 
reference to a request contained in a letter and petition from 36 
Gastown merchants, that existing stopping restrictions on Water Street 
be removed and replaced by "Taxis Only" or "Yellow Zones". 


Copies of the petition 
by Mrs. M.K. Westly and Mr. 
Office, were circulated for 
alleged present regulations 
business . 


and letter dated January 13, 197 6, signed 
L.P. Nuber, on file in the City Clerk's 
the Committee's information. The merchants 
were discriminatory and unfair to small 
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nding that there be no change, the City Engineer reported 
ith the merchants request would mean the existing two-lane 
ng Water Street would be reduced to one lane for west- 
c, with resulting serious traffic congestion implications 
r east-west streets in the isthmus area connecting to the 
insula. Wide and decorative sidewalks were available for 
and loading areas were available at several on-street 
n the lanes and some off-street sites in the area. 


During discussion it was pointed out 1,300 parking spaces were 
available at Woodward's Garage in the Central Gastown area. 

Following discussion it was 

RECOMMENDED , 

A. THAT existing on-street traffic regulations along 
Water Street in the Gastown area remain unchanged. 

B. THAT the Manager's Report dated February 10, 19 77, 
be received. 


2. Flower Vending Kiosk of Mr. Umberto Marvuglia - 
Granville Mall 


In a Manager's Report dated February 10, 1977, (circulated) before 
the Committee for consideration, the City Engineer commented on a 
request by Mr. Umberto Marvuglia, a flower vendor on Granville Mall, 
that he be granted permission to have a non-standard kiosk located on 
City street allowance on a permanent basis. 

Mr. R.G. Gascoyne, Assistant City Engineer, advised a kiosk of 
the type developed by Mr. Marvuglia contravened the Guidelines for 
Street Vendors approved by Vancouver City Council on February 11, 197 5. 
Relaxation of the Guidelines was not considered desirable as it would 
encourage similar applications for non-standard designs for kiosks 
consequently lowering the uniform standards which now complement 
City streets and surrounding businesses. Some modifications to 
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Mr. Marvuglia ' s flower vending kiosk had been approved but his business 
had increased to a stage where he should perhaps consider opening a 
store . 

Mr. Marvuglia, addressing the Committee, stated he worked on the 
Mall five days a week all year round, unlike many vendors who worked 
Fridays and Saturdays or during fine weather. He was applying for 
a permanent fixture on the Mall because daily packing and unpacking 
was laborious and damaging to a fragile commodity. He was submitting 
plans for a non-standard kiosk because he needed increased space for 
display, storage, and protection from the weather. 

It was 

RECOMMENDED, 

A. THAT the request by Mr. Umber to Marvuglia for 
exemption from the Guidelines for Street Vendors 
be not granted. 

B. THAT the Manager's Report dated February 10, 1977, 
be received. 


(III - 2) 


3. Downtown Eastside Area: 
Traffic Improvements 

The Committee had for consideration a Manager's Report dated 
February 8, 1977, (circulated) in which the City Engineer outlined 
traffic improvements proposed for the Downtown Eastside area following 
a study of traffic problems in the area conducted in conjunction with 
a Neighbourhood Improvement Program approved by Council on February 10, 
1976. Included m the investigation were the following three specific 
requests from the Oppenheimer Area Planning Committee contained in a 
communication dated October 18, 1976, (on file in the City Clerk's 
Office) : 

a) enforcement of a 20 m.p.h. speed limit in the 
entire Oppenheimer area; 

b) installation of traffic signals at Dunlevy and 
Powell Streets; 

c) use of multi-lingual warning signs for pedestrians 
at dangerous intersections. 

The report reviewed the scope of the study, analysed findings 
relating to traffic engineering, police enforcement and local area 
involvement and concluded with the following recommendations: 

A. A pedestrian actuated signal (estimated to cost $10,000) 
be approved for the intersection of Powell Street and 
Dunlevy Avenue. 

B. An illuminated crosswalk sign and amber flasher (estimated 
to cost $6,500) be approved for the intersection of 
Hastings Street at Dunlevy Avenue. 

C. The above two traffic control devices be approved, in 
advance, as part of the 1977 Traffic Signal program with 
funds coming from the Traffic Control Reserve Fund. 

Following discussion it was 

RECOMMENDED, 

THAT Recommendations A, B, and C contained in the Report 
of the City Manager dated February 8, 1977, be approved. 


The meeting adjourned at approximately 4:40 p.m. 

* * * FOR COUNCIL ham SEI PAGE(<;) ^j^, 


REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


FEBRUARY 24, 1977 


A meeting of the Standing Committee of Council on Community 
Services was held on Thursday, February 24, 1977, in Committee 
Room No. 1, Third Floor, City Hall, at approximately 1:30 P.M. 

PRESENT : Alderman Rankin, Chairman 
Alderman Bellamy 
Alderman Ford 
Alderman Gerard 


ABSENT 


ALSO PRESENT 


COMMITTEE CLERK 


Alderman Marzari 
Alderman Brown 
H. Dickson 


The Minutes of the Joint meeting of the Community Services and 
Finance & Administration Committees held on February 10, 1977, 
and the Minutes of the Community Services Committee meeting of 
February 10, 1977, were adopted. 


RE COMMEN DAT I ON 

1 . Complaint re Noise at Spinning Wheel Cabaret 

The Committee had before it for consideration a Manager's 
Report dated January 27, 19 77 in which the Medical Health 
Officer reported on a complaint filed by the Downtown Eastside 
Residents ' Association regarding speakers on the outside of 
premises at 212 Carrall Street. It was noted in the report that 
the speakers have now been set at a level which would comply 
with the Noise By-law. A representative of the Medical Health 
Officer advised the Committee that a check of the premises 
the night before the Committee meeting showed there was no 
noise emanating from the premises. 

Following discussion, it was 

RECOMMENDED 

THAT the City Manager's report dated January 27, 
1977, be received. 


2 . Cabaret at 343 East Hastings Street 

The Committee had before it for consideration a Manager's 
Report dated February 3, 1977 (copy circulated) regarding the use 
of premises at 343 East Hastings Street. The report was prepared 
in response to a letter dated December 10, 1976 from Oppenheimer 
Planning Committee. 

A representative of the Planning Department appeared before 
the Committee on this matter and advised that fire damage has been 
repaired and the premises remain vacant. 

Following discussion, it was 

RECOMMENDED 

THAT the City Manager's report dated February 3, 
1977, be received. 
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3 . Operation of Tax Buying Companies 

The Committee had before it for consideration a Manager's 
Report dated February 3, 1977 (copy circulated) in which the 
Director of Permits & Licenses reported on the operation of nine 
income tax discount businesses located in the City. 

It was noted in the report that the Director of Legal 
Services had advised that the current operation of these companies 
does not violate the City by-law. 

During discussion of this matter, the Chairman advised the 
Committee that the G.V.R.D. had recently resolved to request all 
Lower Mainland municipalities to adopt a by-law to regulate the 
operation of tax buying companies, similar to the by-law enacted 
by the City of Vancouver in 1976. 

It was also noted from the report that the Director of 
Permits & Licenses intends to refuse to issue a broker arrdr 
tax service license to a Mr. W. Chernecki at 56 East Hastings 
Street. 

Following discussion, it was 
RECOMMENDED 

THAT the City Manager's report dated February 3, 
1977, be received. 


4 . El Cid Hotel, 340 Cambie Street 

The Committee had before it for consideration a Manager's 
Report dated February 10, 1977 (copy circulated) in which the 
Fire Chief reported on the current status of the El Cid Hotel. 

It was noted in the report that renovations to the building 
are virtually complete but financing has to be arranged to 
supply furnishings, to purchase supplies and to complete the 
sprinkler system connection. 

The owner appeared before the Committee and pointed out 
that the sprinkler system should be connected to the City water 
supply but that he was unable to do this because of lack of 
finances. He proposed that the City connect the sprinkler system 
and add the cost to the 1977 building taxes. 

The Chief Fire Warden and the City Manager recommended 
against the City connecting the sprinkler system and applying the 
charge to the building tax. 

Following discussion, it was 

RECOMMENDED 

THAT Council instruct the City Engineer to connect the 
sprinkler system of the El Cid Hotel, 340 Cambie Street, 
to the City water supply and that the costs of such a 
connection be added to the 19 77 taxes on the premises. 


5 . Complaints re Day Care on Arbutus Between 6th and 8th Avenues 

The Committee had before it for consideration a Manager's 
report dated February 8, 1977 (copy circulated) in which the 
Directors of Social Planning and Planning reported on complaints 
received from 27 petitioners regarding the appearance of three 
children's care centres on Arbutus Street (copy circulated). 
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Clause No. 5 Continued 

It was noted in the report that one of the centres, located 
at 2091 West 7th Avenue, is the main point of objection. This 
site is occupied by Vancouver Montessori School. It was noted 
that the school has indicated it will upgrade its site and that 
in the light of this, and the fact that the school will only be 
on site for a maximum of two years, the Directors of Social 
Planning and Planning recommended no action be taken. 

A representative of the Montessori School advised the Com- 
mittee that she had approached the owner of the leased buildings 
and requested improvements be made to the structure, but no 
improvements have been made . 

Alderman Brown pointed out to the Committee that when the 
City and Park Board agreed to provide space for day care centres, 
the City was given assurances of proper landscaping and that in 
many cases, adequate landscaping has not been provided. Alderman 
Brown also questioned the installation of solid board fences at 
day care centres, stating such fences are not appropriate for 
children's playgrounds. She said there have been complaints from 
the public regarding the appearances of day care centres. 

A representative of the Planning Department indicated that 
most of the leases on existing day care centres on City property 
are up for renewal in the near future and that his department 
would pay particular attention to ensuring that adequate land- 
scaping and proper fencing is provided before issuing new develop- 
ment permits for the day care centres to occupy City property. 

Following discussion, it was 

RECOMMENDED 

A. THAT the City Manager's report dated February 8, 
1977, be received, and that no action be taken 
regarding the day care centres on Arbutus Street 
between 6th and 8th Avenues. 

B. THAT the Director of Planning ensure that 
adequate landscaping is provided, that buildings 
are properly painted, and that appropriate fencing 
is provided before issuing any further development 
permits for day care centres in the City. 


6 . Rent Increases at Ferrara Court, 504 East Hastings 

The Committee had before it for consideration a letter dated 
January 17, 1977 (copy circulated) from the Secretary of the 
Downtown Eastside Residents' Association regarding increased rents 
at Ferrara Court Apartments as a result of renovations to the 
building using the Residential Rehabilitation Assistance Plan. 

Also before the Committee was a letter dated February 18 , 
1977 (copy circulated) from the Director of Social Planning to the 
Regional Manager of the Provincial Municipal Affairs and Housing 
Department and to the Branch Manager of Central Mortgage & Housing 
Corporation also regarding rent increases at Ferrara Court. 

Also before the Committee were memorandums dated February 23, 
1977 from Social Planner Stuart Adams and February 24, 1977 from 
the City Manager on this matter (copies circulated) . 


Continued 
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6. Closure of Portions of 40th Ave. W. of 
Victoria Dr. and Portion of Lane S. of 
40th Ave. W. of Lane W. of Victoria Drive 

The City Engineer and Supervisor of Property and Insurance report 
as follows: 

"Canada Safeway Limited wish to enlarge their existing 
site which requires the closing of portion of 40th Avenue 
and the lane south of 4 0th Avenue as shown outlined green 
and red on plan marginally numbered LF 5065. 

We RECOMMEND the portions of 40th Avenue outlined green 
and red and the portion of lane outlined red on plan 
marginally numbered LF 5065 be closed, stopped up and 
conveyed to Canada Safeway Limited subject to the following 
conditions : 

a) The value of the closed portions of highway be 
placed at $76,194.00. 

b) The closed portions of highway and adjacent lands 
owned by Canada Safeway Limited to be subdivided 
in a manner satisfactory to the City, which will 
include the dedication of a turn-around for 40th 
Avenue and a lane outlet for the lane south of 

4 0th Avenue. 

c) Canada Safeway to pay all costs to effect the 
closure of the portions of highway to the City 
Engineer's satisfaction. 

d) The Company to grant to the City any easements 
required. 

e) An agreement satisfactory to the Corporation Counsel 
and City Engineer. " 

Your Board 

RECOMMENDS the foregoing report of the City Engineer and 
Supervisor of Property and Insurance be adopted. 


7. Underground Wiring for 
New Subdivisions 


The Director of Planning and City Engineer report as follows: 

"Preliminary approval has been granted by the Approving 
Officer to the subdivision of the following properties: 

a) Lot "C", Block 128, D.L. 540 - 4640 Northwest 
Marine Drive (See Drawing S-185) 

b) Lots "A" and "B" of Lots 23 to 27, Sub. "A", Block 
137, D.L. 264A - 1510 Commercial Drive (See 
Drawing S-186) 

c) Lot 36, Block 10, D.L. 394 - 5460 Gladstone Street 
(See Drawing S-187) 

d) Lot "B" of Lots 3 and 4, Block "F", D.L. 317 - 
1775 Southwest Marine Drive - (See Drawing S-188) 

e) Lot 2 of Lots 13 and 14, Block 1 South, D.L. 526 
and of Block 4, D.L. 316 - 6885 Balsam Street 
(See Drawing S-181) 

Cont/d. 
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Clause No. 6 Continued 

Appearing before the Committee were representatives of 
C.M.H.C., the Provincial Municipal Affairs and Housing 
Department, Social Planning Department, residents of Ferrara 
Court, and a representative of the Shon Yee Benevolent 
Association, owner of the building. 

The Committee was advised that renovations to the top floor 
of the building are virtually complete and that at present 32 of 
the 46 suites are occupied. Residents include 9 employed persons, 
9 persons on welfare and 15 persons on either Old Age Pensions or 
Mincome. 

The Chairman pointed out the Committee was faced with a 
question of how to keep low income people in a building which is 
being considerably improved utilizing government funds. 

The representative from the Provincial Housing Department 
indicated there is a possibility of rent subsidies for persons 
over 65 and that legislation in this area is pending. 

A representative of C.M.H.C. stated it would require a 
change in the National Housing Act for the mortgage period to be 
extended longer than the current 20 years. 

A D.E.R.A. spokesman suggested that most residential build- 
ings in the downtown easts ide have commercial space on the ground 
floor and revenue from the commercial leases helps subsidize the 
comparatively low revenue from residential rents, but that at 
Ferrara Court, the amount of commercial space appears to have 
been reduced. The spokesman for the Shon Yee Benevolent Association 
replied that two commercial premises on the Hastings Street 
frontage will remain and that the Association is using revenue 
from an East Pender Street building it owns to help subsidize 
Ferrara Court. He also pointed out R.R.A.P. funding cannot be 
used for renovations to commercial space. 

The City Manager reiterated the suggestion contained in 
his memorandum that repayments on the loan be calculated to 
escalate gradually over the 20-year period to reduce the initial 
rent increase. 

A representative of C.M.H.C. agreed to study this approach 
and report back to the Committee in the near future. 

It was noted that the new rental rates at Ferrara Court will 
become effective June 1, 1977, and that consequently, a solution 
to keeping the rent increases to a minimum should be reached well 
before June 1st. 

Following discussion, it was 

RECOMMENDED 

A. THAT the Director of Social Planning provide 
up-to-date figures on the income of residents 
at Ferrara Court Apartments. 

B. THAT Central Mortgage & Housing Corporation 
be requested to study the feasibility of an 
escalating repayment schedule for the 20-year 
mortgage on renovations at Ferrara Court 
Apartments and report back to the Community 
Services Committee in two weeks. 


Continued. 
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Clause No. 6 Continued 


C. THAT the Minister of Municipal Affairs and 
Housing be urged to provide rent subsidies 
for persons on Mincome and Old Age Pensions. 


D. THAT the Minister of Human Resources be 

requested to give serious consideration to 
providing rent subsidies for welfare 
recipients . 


The meeting adjourned at approximately 2:45 P.M. 

FOR COUNOL ACTION SEE PAGt(S)3d2l^'^^ 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


Y 


FEBRUARY 24, 1977 


A meeting of the Standing Committee of Council on Planning and 
Development was held in the No. 2 Committee Room, Third Floor, City 
Hall, on Thursday, February 24, 1977 at approximately 2.35 p.m. 


PRESENT 


Alderman Harcourt, Chairman 
Alderman Brown 
Alderman Gibson 
Alderman Kennedy 
Alderman Puil 


CLERK TO THE 
COMMITTEE 


M.L. Cross 


RECOMMENDATION 

1. Local Area Planning/Neighbourhood Improvement 
Programmes - Liaison Aldermen 

The Committee considered a memorandum dated February 23, 1977 
from the Chairman (copy circulated) recommending various members of 
Council as liaison aldermen in areas of the City in which neighbour- 
hood improvement programmes are proceeding. 

A member of the Committee stated he was not completely in 
favour of the proposal. He felt that if aldermen were assigned to 
a specific area of the City, they would become less objective about 
matters of concern in the area in relation to the whole of the City. 


RECOMMENDED 

THAT liaison aldermen be named to the various Local 
Area Planning and/or Neighbourhood Improvement 
Programme Committees for 1977 as follows: 

Riley Park - Alderman Ford 

Champlain Heights - Alderman Brown 

Downtown Eastside - Alderman Rankin 

Kitsilano - Alderman Harcourt 

Mount Pleasant - Alderman Gerard 

Cedar Cottage - Alderman Gibson 

Grandview-Woodlands - Alderman Bellamy 

(Alderman Kennedy was opposed to the motion but requested 
that he be recorded as willing, if requested, to perform 
liaison duties in any area of the City.) 


The meeting adjourned at 2.45 p.m. 


FOR COUNCIL ACTION SEE PAGE(S) , 
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CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 


A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, March 15, 1977, in the Council Chamber, 
commencing at 2:00 p.m. 

PRESENT ; Mayor Volrich 

Aldermen Bellamy, Brown, Ford, Gerard, 
Gibson, Harcourt, Kennedy, 
Marzari, Puil and Rankin. 

CLERK TO THE COUNCIL; D.H. Little 


PRAYER 

The proceedings in the Council Chamber were opened with prayer 


A CKNOWLEDGMENT 

The Mayor acknowledged the presence in the Council Chamber 
of students from Chief Macquinna Elementary School, Vancouver, 
under the direction of their teacher, Mr. Dubois. 

'IN CAMERA' MEETING 

The Council was informed that there were matters to be 
considered 'in Camera' later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Bellamy 
SECONDED by Aid. Harcourt 

THAT the Minutes of the Regular Council Meeting of March 8, 
1977, with the exception of the 'In Camera' portion, be adopted. 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Kennedy 
SECONDED by Aid. Bellamy 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Volrich in the chair. 

- CARRIED UNANIMOUSLY 


0407 


Regular Council, March 15, 1977. . . . . . .2. 

UNFINISHED BUSINESS 

1. Capital Grant Request from 

Y.M.C.A. for Lanqara Property 

On November 9, 1976, Council, when considering a grant request 
from the Y.M.C.A. for its Langara property, passed the following 
motion : 

"THAT Council recommend to subsequent Councils that a 
grant of $333,000 to the Y.M.C.A. 'Family Y Project' 
at Langara, be approved, on the basis of one-third of 
this amount being released in each of the years 1977, 
1978 and 1979, subject to construction commencing in 
1977; these funds to be taken from the annual Supple- 
mentary Capital Budgets." 

MOVED by Aid. Brown 

THAT a grant of $111,000 to the Y.M.C.A. Family Y Project 
at Langara be approved subject to construction commencing in 1977, 
and the funds be appropriated from the Supplementary capital 
Budget. 

- (carried unanimously 

and by the 
required majority) 

MOVED by Aid. Puil 

THAT the foregoing matter be referred to the Finance and 
Administration Committee for review and reconsideration with the 
Y.M.C.A. officials in attendance. 

- LOST 

(Aid. Bellamy, Brown, Gibson, Harcourt, Kennedy, 
Marzari, Rankin and the Mayor opposed) 

The motion to refer having lost, the motion by Alderman Brown 
was put and CARRIED UNANIMOUSLY AND BY THE REQUIRED MAJORITY. 


2. Development Permit Application - 
115 - 121 Keefer Street. 


On January 11, 1977, Council deferred for two months, 
consideration of a Manager's report concerning a Development Permit 
Application re 115 - 121 Keefer Street. The deferral was 
requested by the owners' legal counsel. Council was advised 
that the owners are still out of the City and, therefore, a further 
two months deferment is requested. 

MOVED by Aid. Harcourt 

THAT consideration of the Development Permit Application re 
115 - 121 Keefer Street, be deferred for a further two months as 
requested . 

- CARRIED UNANIMOUSLY 
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UNFINISHED BUSINESS (Cont'd) 

3 . Retention of Improvements at 
3020 West 3rd Avenue. 


On March 8, 1977, Council deferred for one week, consideration 
of a Manager's report dated March 1, 1977, on the retention of 
improvements at 3020 West 3rd Avenue, to permit officials to meet 
with a Ms. Dobrowolski to explain the implications of the proposed 
Kitsilano "Conversion Area Plan". 

Council noted this day a report from the City Manager, dated 
March 11, 1977, in which the Director of Planning referred to his 
meeting with Ms. Dobrowolski and concluded with the following 
recommendation: 

"THAT Council be requested to defer consideration of this 
matter until the proposed amendment to the Zoning and 
Development By-law for the Kitsilano "Conversion Area Plan" 
is dealt with and, in the meantime, hold off enforcement 
action . " 

The City Manager concurred in the above recommendation. 

MOVED by Aid. Puil 

THAT the recommendation of the Director of Planning, as 
contained in the City Manager's report dated March 11, 1977, be 
approved . 

- CARRIED UNANIMOUSLY 


COMMUNICATIONS OR PETITIONS 

1. Trip to British Isles - 
June 1977, Grant Request 

The Council noted a letter from the British Columbia Amateur 
Boxing Association requesting financial assistance in sending two 
athletes to England to compete against boxers in that country. 

MOVED by Aid. Gibson 

THAT the request of the British Columbia Amateur Boxing 
Association for a grant be denied. 

- CARRIED UNANIMOUSLY 


2 . Cultural Advisory Committee 

The council noted the following letter, dated March 10, 1977 
from the Mayor on the matter of a Cultural Advisory committee: 

" Cultural activities are an important part of the fabric 
of livability in any major city. In Vancouver cultural 
activities have reached a new dimension. They involve 
a great many people and talents. There is a large part of 
the population waiting to be reached. I think it is fair 
to say that there are real and tangible benefits which accrue 
to the total community through the encouragement of the arts 
and cultural activities. What is needed now, in my opinion, 
is the developnent of a policy for the encouragement of the 
arts, a policy relating to the funding of the arts by both 
private and public sectors of the community and a policy to 
define the proper role of the city government. 


Cont ■ d 
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COMMUNICATIONS OR PETITIONS (Cont'd) 
Cultural Advisory Committee (Cont'd) 

I have spoken to many people about this subject and we re- 
cently held two meetings in which some thirty people from 
various areas of the cultural community participated. The 
following in brief appear to beobnclusions which have a con- 
sensus . 

1. Some kind of civic committee on the arts is needed. The 
feeling is that this committee should have input from 
members of City Council as well as citizens involved in 
the arts. 

2. The committee should be structured either as - 

a) an autonomous civic committee with members of 
Council also serving; 

b) a special committee of Council with representatives 
of the cultural community serving as advisors and/or 
resource people. 

3. An interim committee should be formed. Its job would be to 
recommend on the structure, purview and terms of re- 
ference for the permanent committee. 

4. The interim committee should work under the auspices of 
the Mayor's Office. 

5. The Social Planning Department, and Mr. Ernie Fladell in 
particular, should assist as co-ordinating staff along 

with the usual assistance from the City Clerk's Office. 

6. The interim Arts Committee should be requested to report 
on its conclusions in a period of say, three months from 
the date of its inception. 

7. The Mayor (or his Executive Assistant) and at least two 
Aldermen should be part of the interim committee. Two 
Aldermen should also likely continue in any permanent 
committee structure which is created. 

8. The citizens who are appointed should have a wide experience 
and responsibility in the overall cultural community, that 
is, their involvement should not be a narrow limited one. 

9. The interim committee should be comprised of about ten 
persons so that this would involve the appointment of eight 
additional persons in addition to the two Aldermen and the 
Mayor's representative. 

10. It is felt that the establishmeht of a Cultural Foundation 
would be a good idea as a vehicle for the attraction of 
private and corporate funds by way of contributions. 

Having in mind the above considerations, I would therefore 
RECOMMEND the establishment of an interim Cultural Advisory 
Committee along the above lines, with the Director of Social 
Planning being asked~to recommend appointments for the consideration 

of Council and with the interim committee having the following 
terms of reference: 


Cont ' d . 
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COMMUNICATIONS OR PETITIONS (Cont'd) 
Cultural Advisory Committee (Cont'd) 

1. Consideration of an appropriate permanent structure to act 
as an advisory body to the Council in terms of assistance 
and encouragement to the Arts. 

2. Consideration of terms of reference for the permanent Com- 
mittee, including a general outline of what elements should 
be considered in the development of an overall civic policy 
towards the Arts. 

3. Consideration of ways and means by which the Arts can be 
financially assisted- on some rational and consistent basis. 

4. Consideration of ways and means of generating funds from 
private sources, having in mind that goverrunent grants 
can only provide limited funding. 

5. Consideration of ways and means by which the Arts can be 
brought closer to the many disadvantaged people in our 
community and how opportunities can be afforded them for 
participation. 

6. The Committee to provide an interim report for consideration 
by Council in three months from the date of its inception." 


MOVED by Aid. Marzari 

THAT the recommendations of the Mayor, as contained in his 
letter of March 10, 1977, be approved. 

- CARRIED UNANIMOUSLY 


3 . Urbanart '77 - Grant Request 

Under date of March 10, 1977, Urbanart '77 submitted a letter 
requesting a grant of $20,000 towards a project 'designed to 
create public awareness about downtown form and content and how this 
relates to people's lifestyles. The project will also deal with 
citizens' views and participation on building our city of the future. 

MOVED by Aid. Brown 

THAT this request be referred to the Director of Social 
Planning for report to the Finance and Administration Committee. 


- CARRIED UNANIMOUSLY 


01 1 

Regular Council, March 15, 1977. ...... 

CITY MANAGER'S AND OTHER REPORTS 

A . MANAGER ' S GENERAL REPORT 
MARCH 11, 1977 


Works 6< Utility Matters 
(March 11, 1977) 


The Council considered this report which contains five 
clauses identified as follows: 

CI. 1: Watermain Installations - 1977 Capital Budget 
CI. 2: Approval for Sewer Separation in Area Tributary 

to North Arm Interceptor in Advance of 1977 

Sewer Capital Budget Approval 
CI. 3: Alder Street Overpass - False Creek 
CI. 4: Tender Awards 

CI. 5: Display of Canadian Cancer Society Flags 

Clauses 1-3 inclusive 

MOVED by Aid. Gibson 

THAT the recommendations of the City Manager, as contained 
in clauses 1, 2 and 3, of this report, be approved. 

- CARRIED UNANIMOUSLY 

Tender Awards 
(Clause 4) 

MOVED by Aid. Brown 

THAT this clause in the report be received for information 

- CARRIED UNANIMOUSLY 

Display of Canadian Cancer 

Society Flags. 

(Clause 5) 


MOVED by Aid. Kennedy 

THAT the recommendation of the City Manager contained in this 
clause be approved and the request from the Canadian Cancer Society 
for monies to cover the costs of installing and removing the flags, 
in the amount of $400, be granted. 

- CARRIED BY THE 

REQUIRED MAJORITY. 

(Aid. Puil opposed) 


Building and Planning Matters 
(March 11, 1977) 

Gasoline Retailing 
(Clause 1) 

In considering this clause, the Council noted a letter from 
Imperial Oil Ltd., dated March 10, 1977, commenting on the matter, 
and a letter dated March 14, 1977, from the Automotive Retailers 
Association providing additional information, and referring to 
Provincial legislation on gasoline retailing which is being 
considered . 

MOVED by Aid. Harcourt 

THAT this clause be referred to the Transportation Committee 
for consideration and report. 

- CARRIED UNANIMOUSLY 
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CITY MANAGER'S & OTHER REPORTS (Cont'd) 

Finance Matters 
(Ilarch 11, 1977) 

The Council considered this report which contains four 
clauses identified as follows: 

Cl. 1: Metric Conversion Program for the City 
CI. 2: Grant Request - Vancouver Branch, American 

Theatre Organ Society 
Cl. 3: Assessment Appeals 

Cl. 4: Provincial Youth Employment Program - PYEP '77 

Clauses 1 and 3 . 

MOVED by Aid. Marzari 

THAT the recommendations of the City Manager, as contained 
in clauses 1 and 3 of this report, be approved. 

- CARRIED UNANIMOUSLY 


Grant Request - Vancouver Branch, 
American Theatre Organ Society 
(Clause 2) 

MOVED by Aid. Bellamy 

THAT, on the basis of the Theatre Manager's report, a grant 
of $8,500 be approved to the American Theatre Organ Society, 
Vancouver Branch, and that this amount be turned over to the City 
Architect to proceed with and complete the work on the organ 
hoist, with $500 being paid to the Society for the purchase of 
parts . 

- CARRIED BY THE 
REQUIRED MAJORITY 

(Aid. Puil opposed) 

Provincial Youth Employment 
Program - PYEP '77 
(Clause 4) 

MOVED by Aid . Kennedy 

THAT the City participate in PYEP '77 and, therefore, 
recommendations 'c' and 'd' of the City Engineer, as contained 
in this clause, be approved; 

FURTHER THAT the Finance and Administration Committee 
establish the maximum City's costs. 

- CARRIED UNANIMOUSLY 


Board of Administration, October 16, 1970 
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Clause 7 Cont/d. 


N.B. Drawings are on file with the City Clerk 

Final approval of the above-noted subdivisions could only 
be granted upon compliance with the following condition: 

'That the applicant enters into an agreement with 
the City that will ensure that all power, telephone 
and other wire or cable within the subdivision shall 
be installed underground at no cost to the City, ' 

as prescribed under Section #18 of the Subdivision Control 
By-law. 

Under Section #19 of the By-law, 'the City Council may 
waive the requirements of Section #18 with respect to any 
particular wire or cable or to all wires or cables within 
a subdivision if the Council deems that the applicant would 
be put to an unreasonable expense in placing such wires or 
cables underground" . 

The Director of Planning and the City Engineer are of the 
opinion that subdividers would be put to an unreasonable 
expense in placing such wires and cables underground as 
these are minor subdivisions in developed blocks which are 
already served by overhead wires located on the adjoining 
streets or lanes. 

It is therefore recommended by the Director of Planning 
and the City Engineer that City Council waive the said 
requirements of Section #18 of the Subdivision Control 
By-law for the above noted subdivisions. 

Your Board 

RECOMMENDS that the report of the Director of Planning and 
the City Engineer be adopted. 


******** 


FOR ADOPTION SEE PAGE(S) 5<2.... 
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CITY I4ANAGER'S AND OTHER REPORTS (cont'd) 

Property Matters 
(March 11, 1977) 

The Council considered this report which contains seven 
clauses identified as follows: 

Rental Review - Woodwards Overpass - Cordova 
Street 

Coffee Shop Lease Extension Public Safety 
Building, 312 Main Street 
Sale of Lot N/S Broadway between St. 
Catherines and Windsor Streets 
Acquisition of 2780 S.E. Marine Drive 
Sale of Lot S/S First Avenue between 
Cypress and Burrard Streets 

Burrard Street Widening - 1807 Burrard Street 
Demolition - 3225 Point Grey Road 

Rental Review - VJoodwards Overpass - 
Cordova Street (Clause 1) 

Alderman Rankin queried whether the proposed rental reflects 
the current market value for retail space in this area. The 
Supervisor of Properties gave the rationale behind the proposed 
rental rate for this air space. 

MOVED by Aid. Rankin, 

THAT the Supervisor of Properties enter into negotiations 
with Woodwards Stores Limited for a rental rate for the Cordova 
Street overpass equal to 75% of the normal land lease rate for 
this area of the City. 

- LOST 

(Aldermen Brown, Ford, Gerard, Gibson, Kennedy, Puil 
and the Mayor opposed) 

MOVED by Aid. Kennedy, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED 

(Aldermen Bellamy, Harcourt, Marzari and Rankin opposed) 

Clauses 2, 3, 4, 5, 6 and 7 

MOVED by Aid. Gibson, 

THAT the recommendations of the City Manager contained in 
Clauses 2, 3, 4, 5 and 6 be approved and Clause 7 be received 
for information. 

- CARRIED UNANIMOUSLY 


I. Report of Standing Committee 
on Community Services, 
March 3, 1977 


The Council considered this report which contains three 
clauses identified as follows: 

Cl. 1: Proposal re Income Tax Returns 
Cl. 2: Staffing of Cordova Lodge 
Cl. 3: Meeting with Deputy Attorney-General re 
Juvenile Detention Facilities 


Clauses 1 and 2 

MOVED by Aid. Rankin, 

THAT the recommendations of 
Clauses 1 and 2 be approved. 


the Committee contained in 

- CARRIED UNANIMOUSLY 
cent ' d. . . . 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Report of Standing Committee 

on Community Services, 

March 3, 1977 (cont'd) 


Meeting with Deputy Attorney-General 
re Juvenile Detention Facilities 
(Clause 3) 


MOVED by Aid. Rankin, 

THAT the Director of Social Planning, in conjunction with 
the Deputy Attorney-General, the Deputy Minister of Human 
Resources and the Vancouver Resources Board, report to the 
Community Services Committee on a youth services proposal. 

- CARRIED UNANIMOUSLY 


II. Report of Joint Meeting of Standing 
Committee on Transportation and the 
Board of Parks and Recreation, 
March 7, 1977 


Stanley Park Roadway Widening 
Proposal (Clause 1) 


Alderman Kennedy advised that the Park Board has requested 
an opportunity to meet with Council to discuss this matter. 

MOVED by Aid. Harcourt, 

THAT consideration of the Committee's recommendation be 
deferred pending an early meeting of Council with the Park 
Board. 

- CARRIED UNANIMOUSLY 


III. Report of Standing Committee 
on Planning and Development, 
March 10, 1977 


Liveaboard Marina, Proposed Alder Parking, 
Former Sigurdson Building - Area 6, False 
Creek (Clause 1) 


MOVED by Aid. Harcourt, 

THAT recommendations A to G of the Committee contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 


IV. Report of Alderman Marzari, Chairman, 
Special Committee re Equal Employment 
Opportunities, March 14, 1977 

Proposal for Survey of Racial 
Minorities (Clause 1) 


MOVED by Aid. Marzari, 

THAT Council approve the proposal of the Equal Employment 
Opportunities Committee for a racial minority survey including 
the method to be used to gather this information. 

(Amended) 

MOVED by Aid. Ford in amendment, 

"subject to the employee number not being 
used" . 

- CARRIED 

(Aldermen Harcourt, Marzari and Rankin opposed) 


cont'd. . . . 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Report of Alderman Marijari, Chairman, 
Special Committee re Equal Employment 
Opportunities, March 14, 1977 (cont'd) 

Proposal for Survey of Racial 
Minorities (Clause 1) (cont'd) 

The motion as amended and reading as follows was put and 
CARRIED: 

"THAT Council approve the proposal of the Equal Employment 
Opportunities Committee for a racial minority survey 
including the method to be used to gather this information, 
subject to the employee number not being used . " 

(Alderman Kennedy and the Mayor opposed) 

(Underlining indicates 
amendment) 

MOVED by Aid. Gerard, 

THAT the City employees' "Employment Health Record" be 
reviewed by the appropriate staff to delete all questions 
which are not germane to all employees. 

(Referred) 


MOVED by Aid. Harcourt, 

THAT the above motion of Alderman Gerard be referred to 
the Standing Committee on Finance and Administration for 
consideration and report back. 

- CARRIED UNANIMOUSLY 

(The Mayor directed the City Manager to submit the 
required report to the Finance Committee.) 

(Iteport of Alderman Marzari is on file 
in the City Clerk's Office.) 

RECOGNITION - Mr. L.E. Ryan 

At this point in the proceedings. Council recognized Mr. 
Lorne E. Ryan, City Manager, who is retiring from the City's 
service on April 30, 1977. 

Mr. Ryan, who was present in Council Chamber with Mrs. Ryan, 
was presented with a gold watch. 

MOVED by Aid. Rankin, 

THAT WHEREAS the City Manager, Lorne E. Ryan, joined the 
staff of the City of Vancouver's Electrical Department on 
January 2, 1946; 

AND WHEREAS he advanced within the Department to the 
position of City Electrician in 1951, and occupied this 
position until 1965; 

AND WHEREAS on February 1, 1965, he was appoined as 
Commissioner, Board of Administration; 

THEREFORE BE IT RESOLVED THAT the Council of the City of 
Vancouver be and is hereby recorded as extending to 

LORNE E. RYAN 

sincere and grateful appreciation for his loyal and most 
efficient services to the City of Vancouver for 31 years. 

- CARRIED UNANIMOUSLY 

Following response by Mr. Ryan, Council recessed at 
approximately 3:55 p.m., and following an 'In Camera' meeting 
in the Mayor's Office, reconvened in open session in the 
Council Chamber at approximately 4:30 p.m., everyone present 
with the exception of Alderman Gibson (ill) . 
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DELECATIONS 

Uovolopnieut of Area 2, False 
Creek (North Side) - Marathon 
Development 

Council on February 22, 1977, deferred consideration of a 
Manager's report dated February 18, 1977, for a report reference 
on Marathon Realty's development plans for the north side of 
False Creek. Also before Council for consideration was a 
Manager's report dated March 10, 1977, on Area 2 False Creek - 
Marathon Development. 

The following City staff gave a report reference on the 
various aspects of the Marathon Development as it affects their 
departments : 

Mr. D. Hickley, Assistant Director - Central Area 
Mr. Eric West, representing the City Engineer 
Mr. E.D. Sutcliffe, False Creek Project Manager 
Mr. C. Fleming, Director of Legal Services 
Mr. R. Spaxman, Director of Planning. 

Particular reference was made by staff members to the income 
mix within the proposed development, public recreation areas and 
sale price of land for social housing. 

Mr. D. Murray, Assistant General Manager Development, B.C. 
Division, Marathon Realty, addressed Council and filed a brief 
outlining the history of the project, phasing of development, 
Marathon's role in the development and non-market housing within 
the development. 

Mr. John R. McLernon, Marathon Realty, also addressed 
Council with particular reference to the non-market housing. 

MOVED by Aid. Ford, 

THAT the Mayor, the Chairman of the Planning and Development 
Committee, City Manager and the Director of Planning meet with 
Marathon Realty to discuss the proposed development of Area 2 
False Creek with particular reference to the following: 

(a) assigned cost per dwelling unit 

(b) definition of "reasonable" price 

(c) social mix 

(d) public recreation areas. 

- CARRIED 

(Aldermen Harcourt, Marzari and Rankin opposed) 

MOVED by Aid. Rankin in amendment, 

THAT the words "the Standing Committee on Planning and 
Development" be inserted in place of "the Mayor, the Chairman 
of the Planning and Development Committee, City Manager and 
the Director of Planning." 

- LOST 

(Aldermen Bellamy, Brown, Ford, Gerard, Kennedy 
and the Mayor opposed) 

The amendment having lost, the motion by Alderman Ford 
was put and CARRIED. 

(During discussion of the above matter. Alderman Puil 
left the meeting.) 
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COMMITTEE OF THE WHOLE 

MOVED by Aid. Rankin, 

THAT the Comniittee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Rankin, 
SECONDED by Aid. Harcourt, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 

BY-LAWS 

1. BY-LAW TO AMEND BY-LAW NO. 4 299, 
BEING THE VEHICLES FOR HIRE 
BY-LAW (Abolition of) 


MOVED by Aid. Gerard, 
SECONDED by Aid. Ford, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Gerard, 
SECONDED by Aid. Ford, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

2. BY-LAW TO AMEND BY-LAW NO. 35 75, 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW (Area East of Skeena Street 
North of East 5th Avenue) 


MOVED by Aid. Kennedy, 
SECONDED by Aid. Bellamy, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Kennedy, 
SECONDED by Aid. Bellamy, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


3. BY-LAW TO AMEND BY-LAW NO. 35 75 
AND OTHER SUNDRY ZONING BY-LAWS 
(Community Residential Facilities) 

MOVED by Aid. Rankin, 
SECONDED by Aid. Marzari, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 
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BY-LAWS (cont'd) 

BY-LAW TO AMEND BY-LAW NO. 3575 
AND OTHER SUNDRY ZONING BY-LAWS 

(Community Residential Facilities) 

(cont'd) 


There being no amendments, it was 

MOVED by Aid. Rankin, 
SECONDED by Aid. Bellamy, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


4. BY-LAW TO AMEND BY-LAW NO. 3575, 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW (RS-IA One-Family Dwelling 
District Schedule) 


MOVED by Aid. Rankin, 
SECONDED by Aid. Harcourt, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Rankin, 
SECONDED by Aid. Harcourt, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


5. BY-LAW TO AMEND BY-LAW NO. 3334, 
BEING THE SUBDIVISION CONTROL 
BY-LAW 


MOVED by Aid. Harcourt, 
SECONDED by Aid. Kennedy, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Kennedy, 

THAT the By-law be given second and third readings and the 

Mayor and City Clerk be authorized to sign and seal the By-law. 


- CARRIED UNANIMOUSLY 
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BY-LAWS (cont'd) 

6. BY-LAW TO CREATE A COIdMISSION TO BE 
KNOWN AS THE VANCOUVER CITY PLANNING 
COMMISSION, TO PRESCRIBE THE PERSONNEL 
THEREOF AND THE POWERS AND DUTIES OF 
THE SAME 


MOVED by Aid. Harcourt, 
SECONDED by Aid. Rankin, 

THAT consideration of this By-law be deferred to the next 
meeting of Council to permit Mr. G. Massey, Chairman of the 
Vancouver City Planning Commission, an opportunity to address 
Council . 

- CARRIED UNANIMOUSLY 

MOTIONS 


A. Allocation of Land for Road Purposes 

(West 7' of Lot 20 except Right-of-Way 
of Vancouver and Lulu Island Railway 
Company, 16187-C, Block 268, D.L. 526) 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Rankin, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for road purposes, the following described lands: 

West 7 feet of Lot 20 except the Right-of-Way of the 
Vancouver and Lulu Island Railway Company described 
in 16187-C, Block 268, District Lot 526, Plan 590, 
the same as shown outlined red on plan prepared by 
A. Burhoe, B.C.L.S., dated December 30, 1976, and 
marginally numbered LF 8031, a print of which is 
hereunto annexed; 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for road purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
road purposes, and declared to form and constitute portions of 
road. 

- CARRIED UNANIMOUSLY 


B. Allocation of Land for Road Purposes 

(West 7' of Lot 1, Block 268, D.L. 526) 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Rankin, 

THAT WHEREAS the registered owner has conveyed to the City of 
Vancouver, for road purposes, the following described lands: 

West 7 feet of Lot 1, Block 268, District Lot 526, 
Plan 59 0, the same as shown outlined red on plan 
prepared by A. Burhoe, B.C.L.S., dated December 30, 
1976, and marginally numbered LF 8032, a print of 
which is heretunto annexed; 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for road purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
road purposes, and declared to form and constitute portions of 
road. 

- CARRIED UNANIMOUSLY 


0420 


Regular Council, March 15 , 1977 15 

NOTICE OF MOTION 

Tlie following Notices of Motion submitted by Alderman 
Harcourt were recognized by the Chair: 

1. Mayor's Salary 

MOVED by Aid. Harcourt, 

THAT the salary of the Mayor be increased by six percent, 
retroactive to January 1, 1977. 

(Notice ) 

2 . Aldermen's Salaries 

MOVED by Aid. Harcourt, 

THAT the salaries of the Aldermen be increased by six 
percent, retroactive to January 1, 1977. 

(Notice) 


The Council adjourned at approximately 6:15 p.m. 


The foregoing are Minutes of the Regular Council Meeting 
of March 15, 1977, adopted on narj6h 29, 1977. 
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Manager's Report, March 11 , 19 7 7 . (WORKS: Al - 1) 


WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 


RECOMMENDATIONS : 


1. Watermaln Installations - 1977 Capital Budget 
The City Engineer reports as follows: 

"The following installations are required to replace leaking steel mains; 

PROJECT 704 


Street 

27th Avenue 
29th Avenue 
29th Avenue 

Estimated Cost: $94,000 


From 

Dunbar Street 
Dunbar Street 
Blenheim Street 


To 

Dunkirk Street 
Collingwood Street 
MacKenzie Street 


Highbury Street 
33rd Avenue 

Estimated Cost: $93,000 


PROJECT 705 

29th Avenue 
Camosun Street 


31st Avenue 
Highbury Street 


Blenheim Street 
38th Avenue 

Estimated Cost: $108,000 


PROJECT 706 

31st Avenue 
Collingwood Street 


38th Avenue 
Blenheim Street 


Approval for the following projects is requested in advance of the 1977 
Waterworks Capital Program Budget approval. 

Projects 704, 705 & 706 are part of our 1977 'Watermain Construction & 
Replacement' program under reference numbers 10-01-04, 10-01-05 and 10-01-06. 

I RECOMMEND that construction on Projects 704, 705 and 706 (ref. nos. 
10-01-04, -05, and -06 respectively) be approved in advance of the 1977 Water- 
works Capital Budget." 

The City Manager RECOMMENDS that the foregoing recommendation of the City 
Engineer be approved. 

2. Approval for Sewer Separation in Area Tributary to North Arm Interceptor 
in Advance of 1977 Sewer Capital Budget Approval 

The City Engineer reports as follows: 

"The 1977 Sewers Capital Budget has not yet been presented to Council for 
approval. However, in order to carry on with important pollution control work 
and maintain continuity in our sewer construction program, it is necessary to 
obtain approval for Item 3-03-01 of the 1977 Sewers Capital Budget, 'Sewer 
Separation in Area Tributary to North Arm Interceptor' in advance of approval 
of the 1977 Capital Budget. 

Sewer separation work is required because the tidal influence from the 
Eraser River on the existing combined sewer systems in the area precludes 
other means of collecting sanitary sewage for disposal at the lona treatment 
plant. This work must therefore be carried out in order to prevent the dis- 
charge of raw sanitary sewage directly into the Eraser River. 

This particular project forms a specific part of the 1976-80 Capital 
Program for sewers as approved by Council on September 16, 1975. It also 
represents an extension of sewer separation work already carried out in the 
area along the Eraser River for pollution control reasons as part of the 
1971-75 Capital Program for sewers. 

The total estimated cost of this project is $800,000. 

I RECOMJIEND that $800,000 be appropriated for this project in advance 
of 1977 Sewers Capital Budget approval." 


The City Manager RECOMMENDS that the foregoing recommendation of the City 
Engineer be approved . 
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3 . Alder Street Overpass - False Creek 

The City Engineer reports as follows: 

"The contract to construct the overpass north of Sixth Ave, between 
Birch and Alder Streets was awarded to A, R, Grimwood Limited by Council 
at its meeting of September 21, 1976, Work is now in progress. 

The original design was done before any development proposals were 
known for the land at the north end of the bridge (Phase II of Area 6), 
The design called for retaining walls on the north side of the railroad 
tracks to keep the fill material in the approach ramps from spilling onto 
the railroad right-of-way. 

At the time of tendering, the Development Consultant requested that 
portions of the retaining walls be deleted from the contract with Grimwood 
because some of them interfered with the development plans of Phase II 
and there was the opportunity of a substantial cost-saving if the walls of 
a proposed underground parking garage were incorporated into the bridge 
retaining walls. 

The False Creek Development Consultant has recommended, in a re- 
port to be dealt with by the H.anning and Development Committee on March 10, 
1977, that the proposed parking garage not be built. Accordingly, the re- 
taining wall will have to be cxjnstrxicted as originally planned, with input 
from the Phase II design now in progress. 

The cost for this portion of the work is estimated to be $130,000 
of which the City's share is about $19,500 (15'^) with the remainder coming 
from the railway grade crossing fund. The Grimwood contract was for 
$514,060, which was 12,3'^ lower than the next low bid and was based on 1976 
prices. They have agreed to do this additional work for their unit prices 
bid plus 12'^, This is considered to be a reasonable increase as the price 
of concrete and reinforcing steel increased substantially on January 1, 1977 
and other cost increases that will affect this work will come into force 
prior to completion. Further, even with the increase, Grimwood' s prices will 
still be lower than the next low bid for tendering that took place in August, 
1976, 

It is unlikely that tendering this work would produce lower unit 
prices, and tendering would delay the structural work, the paving, the light- 
ing and the landscaping. This delay could in itself result in increases. 

There are adequate funds appropriated in account 316/2646 and the 
representative of the Canadian Transport Commission indicates that this 
contract extension would be acceptable to them. 

Therefore, I RECOMMEND that: 

Construction of the retaining wall north west of the Birch-Alder 
Overpass be awarded to A, R, Grimwood Ltd, as an extra to 
Contract 763. 

Unit prices for this portion of the work to be increased by 12^ 
over those bid by Grimwood in August 1976, 

The City Engineer be authorized to sign requisite documents on 
behalf of the City." 

The City Manager RECOMMENDS that the above recommenc2ation of the 
City Engineer be approved. 

INFORMATICN : 

4 . Tender Awards 

The Purchasing Agent reports as follows: 

"In accordance with Council policy, contracts for the following 
supplies were awarded by the City Manager/authorized City Officials: 

3 Factory Built Sewage Pumping Stations 

Two-way mobile radio equipment for City Works Dept. & Boards 
Two-way radio equipment for Police Dept. 
Policemen's and Firemen's Shirts 
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Board of Administration, October 16 , 1970 (SOCIAL - 1) 


SOCIAL SERVICE & HEALTH MATTERS 


INFORMATION: 


1. Dwelling in Basement at 
448 East 30th Avenue 

Mr. Alan Y. Ling wrote to City Council on September 27, 1970 asking 
permission to continue to occupy the above illegal accommodation. 

The Director of Permits and Licenses reports as follows: 

"The basement living accommodation at 448 East 30th 
Avenue first became known to this department in Feb- 
ruary 1969. As a result of orders to the owner Mr. 
Karapidakis to remove the separate living quarters, an 
application was filed by the then tenant, Mr. George 
Chronakis, to continue to occupy this illegal suite 
under City Council's Hardship policy. This application 
was approved by City Council in April 1969. 

On August 27, 1970 information was received that Mr. 
Chronakis was no longer occupying the subject accom- 
modation and inspections were carried out which con- 
firmed this - the new tenants being a Mr. & Mrs. Alan 
Y. Ling. The owner, still Mr. Karapidakis, was 
notified on September 16, 19 70 to discontinue the use 
of this illegal accommodation. No enquiries have been 
received from Mr. Ling by this department for a Hardship 
Application. 

On October 6, 1970 the necessary Hardship Application 
forms were left with the owner of the above premises to 
pass on to his tenant for completion and submission to 
this department where they will be processed in the usual 
manner. " 

Your Board submits the above report for the INFORMATION of Council. 

(Copies of Mr. Ling's letter dated September 27, 1970 are 
circulated for the information of Council) 


********** 


FOR ADOPTION SEE PAGE(S) .^L. 


Manager's Report, March 11, 19 77 (WORKS: Al - 3) 

Clause 4 Cont'd 

Carpet for Q.E. Theatre & Playhouse 

Oxfords & Boots - Policemen & Firemen 

Supply & Delivery of Copper Water Tube 

Supply & Delivery of 4", 6", 8" & 12" Ductile Iron 

Pipe (Special Joints) 
Laser Unit for Surveying Sewer Pipe Construction 

The City Manager submits the foregoing report of the Purchasing Agent 
for the INFORMATION of Council. 


RECOMMENDATION AND CONSIDERATION : 

5. Display of Canadian Cancer Society Flags 
The City Engineer reports as follows : 

"A letter has been received from the Canadian Cancer Society pointing out 
that the month of April has been proclaimed Cancer month in Canada and requesting 
permission to fly Canadian Cancer Society Flags on the City's six flag islands 
during that month. The Society also requests that the City pay the costs of 
installing and removing the flags. 

City staff can do the work, and the estimated cost is $400. 

I RECOMMEND that permission be given to install flags on the six flag 
islands, during the month of April 1977, and 

I submit for Council's CONSIDERATION the request from the Canadian Cancer 
Society for a grant from the City to cover the costs of installing and removing 
the flags (estimate $400)." 

The City Manager RECOMMENDS approval of recommendation and submits the 
request for a grant for Council's CONSIDERATION. 


(NOTC: Requires eight affimative votes.) 

FOR COUNCIL ACTION SEE PAGE(S) 
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BUILDING & PLANNING MATTERS 


CONSIDERATION 


1 • Gasoline Retailing 


The Director of Planning reports as follows: 


"The purpose of this report is to inform Council of trends in the gasoline retailing 
situation since enactment in June 1975 of the Licensing Bylaw No. 4450 to regulate 
the number of self-service gasoline stations in the City. It also suggests a pro- 
cedure to deal with what many consider to be an undesirable change in the distributi( 
of stations. 


Current Regulation 

Bylaw No. 4450 regulates the number of self-service stations by establishing a list 
of approved locations. New self-service stations may be established only by Council 
amendment of this list. The transfer of self-service status from one location to 
another also requires Council approval. When enacting Bylaw No. 4450, Council also 
established a policy guideline that the number of self-service stations affiliated 
with any one oil company shall not exceed 15% of total stations carrying that 
company brand as of April 8th, 1975. The base number of stations was established 
at a specific date so that oil companies would not be forced to keep open marginal 
full-service stations in order to maintain the 15% self-service ratio. That is, 
reduction in the total number of stations after April 8th, 1975 would have no 
effect on the number of self-serves permitted. 

It is important to note that the 15% limitation is only a policy guideline. It 
is not part of the bylaw and, therefore, has no legal standing. Council need 
only consider that percentage limitation along with other concerns when deciding 
on whether or not to amend the list of approved self-service stations. 

Trends Since 1975 

The gasoline retailing situation over the period April 1975 to March 1977 is 
detailed in the table on the next page. The table illustrates that as a percent 
of the 1975 base there has been little change in the self-service situation 
since we last reported in April of 1976. All companies, except three, have main- 
tained a constant percentage. The three exceptions are: (1) Merit Oil, which 
has increased its self-serve proportion several fold, though it is still rela- 
tively insubstantial in terms of its total market share; (2) Imperial Oil, which 
has averaged out its proportion of self-serves subsequent to its merger with Home 
Oil; and (3) Texaco, which has slightly reduced its proportion of self-serves 
through closures. The various changes among the three companies balance out, so 
that the percentage of self-serves for all companies remains constant from 1976 
at 23% of the 1975 base, 5% more than existed when the bylaw was enacted. 

However, as a percentage of total stations existing in 1 977, the self-serve situ- 
ation looks somewhat different. Comparing 1977 to 1975, we note that Imperial 
Oil, for example, has moved from 12% of its total existing stations in the self- 
serve category to 37%. Similarly, Texaco has moved from 33% to 41%, Gulf from 
10% to 23%, and Shell from 26% to 37%. The reason for these marked changes is, 
of course, the closure of a substantial number of pre-existing full-service 
stations, some 72 in all over the two year period. Unfortunately, we do not 
know what proportion of these closures is due to a shift to self-service retailing 
and what proportion is due to other economic and marketing conditions. We do know 
that a substantial proportion of the Imperial closures is apparently the result of 
its merger with Home Oil, which created a number of redundant stations. 
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(BUILDING: A-4 - 2) 


RETAIL GASOLINE STATIONS 

CITY OF VANCOUVER -, 
APRIL 1975-MARCH 1977 



APRIL 8, 

1975 

APRIL 

1976 

MARCH 1977 


Total 

Self 
Serve 

0/ 

Self- 
Serve % 

Total 

Change 

Since 

1975 

Self- 
Serve 

% of 
1977 
Total 

% of 
1975 
Total 

Standard Oil 

70 

17 


17 

24% 

62 

- 8 

17 

27% 

24% 

Merit Oil 

3 

1 

33% 

1 

33% 

5 

+ 1 

4 

80% 

133% 

Shell Oil 

46 

12 

26% 

15 

33% 

40 

- 4 

15 

37% 

33% 

Mohawk Oil 

7 

1 

14% 

2 

29% 

7 



2 

28% 

29% 

Gulf Oil 

57 

6 

10% 

9 

16% 

38 

-19 

9 

23% 

16% 

Pacific Petroleum 

9 

1 

11% 

1 

1 1 lo 

8 

- 1 

1 

12% 

11% 

Husky 

(formerly Union) 

6 




n 


6 







Woodwards 

r> 

n 

u 





c 

u 

n 



Imperial Oil 
(Home)"^ 

40 
22 

5 
1 

1 ?% 
4% 

n 
1 

11% 

4% 

32 

-34 

12 

37% 

18% 

Texaco 

39 

13 

33% 

15 

38% 

29 

-10 

12 

41% 

30% 

Turbo 

3 















Pay'N'Save 

5 







7 

+ 2 





Econo 

(subsidiary of 
Imperial Oil) 

6 

2 

33% 

2 

33% 

7 

+ 1 

2 

28% 

33% 


315 

58 

18% 

74 

23% 

243 

-72 

74 

30% 

23% 


based on information supplied by individual oil companies 
merged with Imperial during 1976 


The Problem and Towards a Solution 

Many members of the community are quite concerned about the present gasoline 
retailing situation for at least three reasons: (1) the apparent reduction in 
competition (self-service stations tend to be generally owned and operated by 
major oil companies, while full-service facilities are more likely to be operated 
by independent retailers); (2) the potential reduction in the level of automobile 
maintenance resulting from the reduced availability of full-service facilities 
and the consequent lessened frequency of regular service checks; (3) the possible 
loss of jobs for service station employees. The independent service station 
operators, as represented by the Automotive Retailers Association, are, of course, 
especially worried as their livelihood appears to be threatened by what they 
perceive to be short-term price competition from company-operated self-serves. 
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Clause #1 continued: 


If Council wishes to do something about the present situation, there are a number 
of legislative options upen. Council may wish to, for example, reduce the list 
of approved self-service stations, adopt a floating base for the calculation of 
percentages rather than a fixed base year, or outlaw self-service facilities 
altogether either through the Licensing Bylaw or the Zoning Bylaw. Several other 
options are discussed in the Planning Department report, 'Self-Serve Gasoline 
Retailing in the City of Vancouver,' February 1975 (on file in the City Clerk's 
office) . 

All these legislative options, however, involve considerable costs: to the oil 
companies in the maintenance of marginal full-service stations or in capital loss 
due to de-licensing of present self-serve facilities; to the independent operators, 
who are still likely to face heavy competition from self-serves outside the City; 
and to gasoline consumers who seem to prefer the choice and potential savings 
provided by the availability of a self-serve option. 

The Director of Planning believes the complex trade-offs of costs and benefits in 
this matter to be beyond the capability of simple municipal legislation to ccntrol 
adequately. He further believes that a voluntary solution to the perceived 

problems would be administratively and philosophically preferable to heavy-handed 
regulation. Unfortunately, additional legislation may be necessary if the present 
worrisome situation is not denranstrably improved. 

Noting the possibility of much harsher legislation he, therefore, RECOMMENDS that 
Council appoint a sub-committee of its members, charged with the responsibility 
of meeting with representatives of the oil industry, the Automotive Retailers 
Association, and consumers' organizations. The four groups would then jointly 
report back in three months' time on the feasibility of a voluntary strategy for 
preserving competition and an adequate level of service in gasoline retailing 
within the City of Vancouver." 

The City Manager submits the report of the Director of Planning 
for Council's CONSIDERATION. 


FOR COUNCIL ACTION SEE PAGE(S) ...'^IL 
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FINANCE MATTERS 

RECOMMENDATION 

1. Metric Conversion Program for the City 
The City Engineer reports as follows: 

"In 1970 the Federal Government made a connnitment for everyone in Canada 
to convert from British units to metric or Systeme International (S.I.) units. 

Some areas affecting the City are scheduled for conversion in 1977 and 
1978. Attached is a partial list of target dates of conversion relevant to 
the City. The three areas which will be of greatest concern in 1977 are: 
conversion of map standards, conversion of speed and distance signs, and 
conversion of legal property descriptions. Some preliminary planning and 
budgeting for these items have been done but very little progress has been 
made towards making the conversions. 

A Federal conference was recently held in Toronto to discuss the situation 
of the municipalities and provinces in the conversion process. Most commercial 
and industrial fields of activity have been actively planning for conversion under 
one or more committees representing sectors of the economy, and arranged by the 
Federal Government to aid organizations to convert. The concerns of municipalities 
and public works in general have been left to each province to coordinate; this 
Federal conference was the first attempt to coordinate municipal concerns. 

I attended the conference and found that Vancouver is not pursuing metrication 
as aggressively as other areas in Canada. To expedite planning, training and 
budgeting for metric conversion I have been appointed the Metric Coordinator for 
the City by the City Manager. In this role the Engineering Department will liaise 
with Federal and Provincial departments and coordinate the metric conversion 
activities through a Metric Conversion Committee consisting of senior representa- 
tives of all civic departments. 

Members of this committee will develop conversion plans for their civic 
departments, develop conversion budgets, and schedule training and educational 
seminars where necessary. It is anticipated that metric conversion may provide 
an opportunity to improve some outdated methods and procedures where they may 
occur. Rather than go through a translation process, converting everything from 
its current state to the direct metric equivalent, it may be possible to eliminate 
redundant standards and records while converting to the metric system. Within the 
Engineering Department, and possibly other departments, the approach will be to 
have staff do a critical evaluation of their information needs and recommend possible 
improvements when the change of measurement standards takes place. When the plans 
for conversion have been developed by each department, a comprehensive plan and 
budget for conversion for all departments will be prepared and reported to Council. 
If necessary, a partial plan and budget may have to be prepared for 1978. 

It is apparent from our preliminary experience with metrication that existing 
staff require considerable time to plan, prepare and convert to metric conventions. 
To minimize the interference with regular staff operations, it is proposed to create 
a new temporary position to assist staff in preparing for metric conversion. 

Five basic functions would be associated with this position: development of 
a metric training program, location and dissemination of metric information to all 
departments, liaison with Federal, Provincial and other municipal metric conversion 
organizations, development of methods for organizing conversion and analyzing oper- 
ations in each branch of the City, and determination of the need for a public 
relations program for metrication in the City. 

Special staff training in the use of metric terms may be required particularly 
in technical areas where familiarity with a great diversity of units is required. 
Location and dissemination of all information on metrication for all departments 
will require continual discussions with the several industrial committees and liaison 
with various Provincial and Federal committees. It is expected that information on 
problems and solutions experienced by other municipalities will also assist Vancouver 
in converting. 
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Development of a simple, general approach to organizing for conversion 
is required at the Division and Branch level. If the potential benefits of 
metrication are to be realized, a program of systematic critical evaluation 
of all Branch activities involving measurements and measurement records will 
have to be developed for use by regular operating branch staff. It may also 
be important to consider the impact of municipal metric conversion on the 
citizen using municipal services so potential public relations problems will 
have to be identified. Because of the analytic content of most of these activ- 
ities, it is expected that the position should be at approximately a Civil 
Engineer I level, subject to classification by the Director of Personnel Services. 


I estimate that this additional position will be required for approximately 
four years. 

Estimated costs for salary, fringe benefits and office furniture for 
this position are: 

Subsequent 
1977 Years 


Civil Engineer I (subject to Personnel 
classification) 

9 months in 1977 @ $1,546 $13,914 $18,552 

Fringe Benefits § 12% 1,700 2,200 

Office Furniture 
(desk, chairs, table, calculator) 950 - 


$16,564 $20,752 

The Comptroller of Budgets and Research advises that these costs can be 
included in the 1977 Revenue Budget if Council approves this report. 

I RECOMMEND that one additional C.E. I position be created in the Engineering 
Department to assist me in co-ordinating the conversion to metric, with the 
classification subject to approval by the Director of Personnel Services." 


The City Manager RECOMMENDS that the above recommendation of the 
City Engineer be approved. 

CONSIDERATION 

2. Grant Request - Vancouver Branch, 
American Theatre Organ Society 


The Manager of the Queen Elizabeth Theatre reports as follows: 

"The following letter has been received from the Vancouver 
branch of the American Theatre Organ Society: 

'The Wurlitzer Organ in the Orpheum is a very fine 
instrument. Our Society members are willing to 
restore it to top playing condition and to maintain 
it as our contribution to the Orpheum and to the 
City of Vancouver, all at no charge. 

In return, we agree that we will have permission 
for our members to practise on the organ at times 
suitable to the management, paying a nominal fee 
per hour. These fees will be accumulated in a 
fund from which will be disbursed monies to pay 
for upkeep parts. Our services will be at no charge. 

We are told that the cost of renewing the hoist 
and reconditioning the organ will be $11,500, of 
which $500.00 is needed for organ parts. ' 


Cont'd . . 
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Clause #2 continued : 

We request a grant of $11,500 to complete this 
work. When the organ is ready in June of this 
year, we will rent the Orpheum and put on a series 
of organ concerts, the proceeds of which will be 
returned to reimburse the City for the grant. 

Signed "Ken Hodgson" 

American Theatre Organ Society, Vancouver Branch 


The Civic Theatres Board had applied to the Provincial Secretary 
for a grant of $3,000 towards this project, and such a grant 
has now been received. Consequently, the request of the Society 
for a grant from the City can now be reduced to $8,500. 

If Council approves such a grant, it is recommended that it be 
turned over to the City Architect to proceed and complete the 
work on the organ hoist with $500.00 going to the American Organ 
Society for the purchase of parts. 

I also propose that proceeds from the sale of souvenir programs 
on the opening day of the Orpheum will be used to provide seed 
money for the promotion and production of the fund-raising 
organ concerts, under the direction of the Theatre Manager and 
Mr. Hugh Pickett of Famous Artists Ltd. Proceeds from the con- 
certs would be returned to the general revenues of the City, 
up to the $8,500 grant. 

The nominal fee for practice time should be reviewed on an 
annual basis. 

The impetus for saving the Orpheum came from many sources, 
including organ enthusiasts. Council determined that the organ 
be saved, but set aside no money for its restoration. The offer 
of the American Organ Society amounts to many man-months of 
skilled volunteer labour." 

The City Manager submits the grant request for Council's CON- 
SIDERATION. 


RECOMMENDATION 


3 . Assessment Appeals 


The Director of Legal Services submits the following report: 


For the past several years there has been a difference 
of opinion as to whether or not certain stevedoring companies 
are "occupiers" of Crown land as that term is used in the Assess- 
ment Act. For the year 1977 it is my opinion that Empire Steve- 
doring is the "occupier" of Vanterm Docks, and that Casco 
Terminals is the '6ccupier" of Centennial and Ballantyne Piers. 
Unfortunately this opinion is not shared by the Supreme Court 
of British Columbia, but in view of the very large amount of 
money involved, and the continuing nature of this problem, we 
intend to bring the matter at least to the British Columbia Court 
of Appeal. 

Naturally the 1977 Court of Revision was not prepared to decide 
the issue contrary to the outstanding decision of the Supreme 
Court and, accordingly ruled that these two companies were not 
occupiers of Crown property. In the event that we are success- 
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ful in the Court of Appeal it is imperative that we keep the 19 7 7 
assessments alive. Accordingly, I would recommend that Council 
instruct me to appeal the 19 7 7 Court of Revision decision respect- 
ing the question of whether or not Empire Stevedoring Co. Ltd. 
and Casco Terminals Limited are the occupiers of Vanterm Docks 
and Centennial and Ballantyne Piers, which are all owned by the 
National Harbours Board. 

The City Manager RECOMMENDS that the foregoing recommendation 
of the Director of Legal Services be approved. 


CONSIDERATION AND RECOMMENDATION 


4 . Provincial Youth Employment Program - PYEP ' 77 


The City Engineer reports as follows: 

"The Provincial Department of Labour has announced its Provincial Youth 
Employment Program for 1977 (PYEP '77). 

Last year the program was oriented towards high school and university 
students only. This year 50% of the job opportunities are to be made available 
for high school students; the balance are to be for unemployed youth between 
the ages of 15 and 24 with special consideration being given to the disadvantaged. 
In 1976 the City hired approximately 50 students under the Provincial Government 
program. 

PYEP '77 - SUMMARY 

(a) High School students are to be hired for July and August. 

(b) Unemployed youth are to be hired from May to August inclusive. 

(c) The Province will pay - 

....$22.50 per student per working day. 

....4% holiday pay on the total gross salaries reimbursed. 

(d) The City must pay - 

....any salary or wage in excess of the Provincial subsidy, i.e. Union 
rate differential. 

....fringe benefits (8% approximately) 

....4% holiday pay on the difference between the Union wage rate and the 
Provincial subsidy. 

....all other costs (material, equipment rental, etc.). 

The students would be employees of the City (or Park Board or Library) and 
the established salaries and wage rates will apply. The Province will not 
consider any application which is not approved by the appropriate Union. 

The City will be required to pay any difference between the Provincial 
subsidy and the established Union rate. Typical examples are as follows: 


Monthly Wage (1976) Provincial 
Incl. Fringe Subsidy 


Clerk Typist I 
Clerk III 


$730 
$1060 


$515 
$515 


City 
Cost 

$215 
$545 


29% 
51% 


Cont ' d 
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Director of Finance's Comments : 

The following information is reported to City Council regarding the City's 
involvement (City's share of costs) in Federal and Provincial Employment projects 
since 1975. 

1975 1976 1977 

1974/1975 L.I. P. $165,030 

1975/1976 L.I. P. 21,217 $193,125 

1976/1977 L.I. P. 32,000 $221,630 

1975 S.W.I.M. Project 54,091 

1976 Student Summer Program 40,363 

Phase I Canada Works & Young Canada Works 200.000 (I) 

$240,338 $265,488 $421,630 

(1) Approved by Council as maximum amount of City share on January 25, 1977. 


City Council while considering this report is reminded that: 

1) The City is faced with limited Capital funds due to the defeat of the 
majority of the Five Year Plan and Council is faced with hard decisions 
on priorities for the 1977 Supplementary Capital program. 

2) Any funds approved for this program will have to be added to the 1977 
Revenue Budget. 

3) The subsidy provided by this Provincial Program (PYEP '77) is 
approximately 75% that contributed by the Federal Young Canada 
Works Program. 


Timing and Procedure 

Information on PYEP '77 has been distributed to all Departments and they 
are preparing proposals. 

If Council favours participation in PYEP '77, it is recommended that the 
Standing Committee on Finance and Administration be authorized to review the 
Departments' proposals for report back to Council on March 29. 

It is suggested that Council may, for the guidance of the Committee, 
establish a maximum City's cost. 


CONSIDERATION AND RECOMMENDATION 


The City Engineer submits the following items for Council's CONSIDERATION: 

a. The question of whether the City will participate in PYEP '77. 

b. If the City is to participate, the setting of a maximum City's cost. 
The City Engineer RECOMMENDS that: 

c. If the City is to participate, the Standing Committee on Finance and 
Administration be authorized to review the proposals for report back to 
Council and to establish priorities among the projects. 

d. The City Engineer or his representative be authorized to sign the 
application forms and the agreement on behalf of the City and to make 
minor adjustments where required." 


The City Manager directs Council's attentions to considerations 
(1) , (2) and (3) in the comments of the Director of Finance. 

When Council approved the participation in the Canada Works and 
Young Canada Works programs. Council was informed that better 
subsidies were available for these programs than for PYEP. It is 


Cont'd 
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my understanding that the relatively large budget approved for 
Canada Works was on the assumption that Council would not 
participate in PYEP . 

In view of the $421,630 already committed in the 1977 Budgejt for 
this year's L.I. P. and Canada Works programs, the City Manager 
RECOMMENDS that the City not participate in the PYEP '77. 

If, however. Council does decide to participate, the City Manager 
submits item (b) for CONSIDERATION and REC OMMEND S that items (c) 
and (d) in the City Engineer's report be approved. 


FOR COUNCIL ACTION SEE PAGE{S) i//2 
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Board of Administration, October 16, 1970 . . . (BUILDING) . . 1 

BUILDING AND PLANNING MATTERS 

RECOMMENDATIONS 

1. 500 West 12th Avenue - Amendment to 
Condition #2 of By-law #4497 to add 
(Beverage Room Facilities) 

The Director of Planning reports as follows: 

"An application has been received from Mr. W.R. Lort, Architect, 
on behalf of Mr. B. Wosk of Wosk's Limited, to amend condition 
#2 of By-law #4497, a by-law to amend By-law No. 3575 being the 
Zoning and Development By-law, by adding one additional use 
(beverage room facilities). 

History ; 

At a Special Council (Public Hearing) on March 26th, 1970, an 
application by Mr. B. Wosk to rezone the above described property 
from an RM-3 Multiple Dwelling District and C-2 Commercial District 
to a CD-I Comprehensive Development District was approved by Council, 
permitting the following uses : 

retail stores, professional offices, restaurant, 
lounge, apartment and hotel-motel and other 
ancillary facilities, 

and subject to a number of conditions regarding the form of 
development. 

By-law #4497 was given final reading by Council on May 26th, 1970. 
Development Permit #52116 was subsequently issued on May 27th, 
1970, after approval by the Technical Planning Board, permitting 
'the erection of a 16-storey hotel-apartment and commercial 
complex containing professional offices, restaurant, lounge, 
retail stores, barber shop, beauty parlour, 6 floors of hotel 
units, 8 floors of apartment units, display areas and other 
hotel/apartment ancillary facilities.' 

Under date of August 21st, 1970, Mr. Wosk, President of Wosk's 
Limited, submitted a letter to Council requesting approval of 
a beverage room within the development. On September 4th, 19 70, 
the Corporation Counsel, through the Board of Administration, 
reported to Council on Mr. Wosk's request and advised in part: 
'Under the circumstances I am of the opinion that Mr. Wosk should 
make a formal application to amend the Zoning and Development 
By-law to include this additional use and that a public hearing 
should be held at the earliest possible time.' 

On September 8th, 1970, Council resolved: 

'THAT the applicant be advised he should make a formal 
application to amend the Zoning and Development By-law 
to include this additional use, following receipt of 
which, the required reports will be made to Council 
in the normal manner and further consideration given. ' 

The sketch plans submitted with the application indicate changing 
the previously approved retail store on the main floor consisting 
of approximately 2785 sq.ft. to a beverage room. 


cent ' d 
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PROPERTY MATTERS 


RECOMMENDATION 

1. Rental Review - Woodwards Overpass Cordova Street 

The Supervisor of Properties reports as follows: 

"City Council on January 12, 1970, authorized the City 
Engineer and Director of Legal Services to enter into a 
satisfactory lease agreement with Woodwards Stores Limited 
for the space occupied by its structure over Cordova Street. 

The rental was set at $1.00 per square foot for the area 
occupied and the rental to be reviewed at the start of each 
succeeding five (5) year period. 

On completion of the structure the lease was drawn in accordance 
with Council's instructions and the effective date was set 
at January 1, 1972. 

Negotiations have been in progress with Woodwards Stores 
Ltd. since October 1976 in an effort to arrive at a mutually 
satisfactory rental. 

Woodwards representatives have now agreed to accept a rental 
increase from the present $9,461.00 per annum to $22,990.00 
per annum. The Lessee pays an amount in lieu of improvement 
taxes in addition to the basic rent. 

This increase is considered to be satisfactory for the airspace 
occupied and reflects market rental value in this area. 

It is recommended that the Suj-ervisor of Properties be 
authorized to increase the rental of the subject area to 
$22,990.00. All other conditions of the lease to remain the same. 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Properties be approved. 


2. Coffee Shop Lease Extension 

Public Safety Building, 312 Main Street 

The Supervisor of Properties and Director of Legal Services report 
as follows: 

"On February 8, 1977, Council directed that this lease be 
renewed for a period of one year "plus a one year option 
to renew by mutual agreement". Since the instruction was 
to have the option to renew by mutual agreement, there is 
no certainty to the Lessee that he will secure the renewal. 
Accordingly, the Lessee does not wish to carry out $3,400 
worth of renovations without the certainty of a two-year 
lease. In light of this development, the Police Department 
is now prepared to have the lease be for a definite two-year 
term. 

It is now recommended that the new lease be for a definite 
two-year term." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Properties and the Director of Legal Services be 
approved. 

Cont'd 
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3. Sale of Lot situated North side of Broadway between 
St. Catherines & Windsor Streets 


The Supervisor of Properties reports as follows: 

"The following offer to purchase by the abutting owner has 
been received by the Supervisor of Properties as a result 
of the City's call for tenders advertized under the 
authority of the Property Endowment Fund Board. The pro- 
posal is to consolidate the following lot and the abutting 
lot 17, except the east 9 feet which is 24' x 122' and 
develop some form of multiple low-cost accommodation. 

The offer & proposal is considered favourable & is hereby 
recommended for acceptance. 

Lot 18, Block 116, D.L. 264A, Plan 899 & 1771 - Zoned RM3-A 

Name Approx. Sale Price Terms 

Size 

Goodrich Realty Corp. 33' x 122' $36,200.00 City terms 

@ 11% 

Conditions 

1. Subject to consolidation with adjoining Lot 17. 

2. Subject to bulkhead agreement as site is above lane 
level. " 

The City Manager RECOMMENDS that the foregoing offer to purchase, 
being the highest offer received and favourable to the City, be 
accepted and approved under the terms and conditions set down by 
Council. 


4 . Acquisition of 2780 S.E. Marine Drive 

The Supervisor of Properties reports as follows: 

"Reference is made to Item 4, Property Matters, February 20, 1976 

confirmed by City Council on February 24, 1976, approving 

the acquisition of the property legally described as 

Block 66 Vlh, D.L.'s 258 and 329 and known as 2780 S.E. Marine 

Drive. 

This property is improved with an old delapidated dwelling 

part of which was occupied by an employee of the previous owner. 

The property was purchased for land value alone and as 

the dwelling which is vacant has been vandalized and is 

a hazard in its present condition it is proposed to demolish 

said dwelling and clear the site. 

It is recommended that the Supervisor of Properties be 
authorized to arrange for the demolition and clearing of 
the site chargeable to Code #5927/9820 (Property Endowment 
Fund Acquisition) . " 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Properties be approved. 


Cont'd 
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5. Sale of Lot Situated South Side of First Avenue 
between Cypress and Burrard Streets 


The Supervisor of Properties reports as follows: 

"The following offer to purchase has been received by the 
Supervisor of Properties as a result of the City's call for 
tenders advertized iHider the authority of the Property En- 
dowment Fund Board. The offer is considered favourable and is 
hereby reconimended for acceptance. 

Lot C, Block 217, D.L. ^26, Plan 16^72 - Zoned C3-A 

Name Approx. Size Sale Price Terms 

Mrs. Annette Kehler 86' x 117' $21+0,000.00 City Terms @ 11^ 

Lot is improved with a cement block building of approximately 
I|.00 square feet, balance of lot is blacktopped. Site 
is currently rented on month to month basis @ $350.00 per 
month plus taxes. 

Conditions 

1. Sale is subject to existing tenancy. 

2. Sale is subject to Restrictive Covenant which prohibits 
the sale of gasoline or other petroleum pix>ducts." 

The City Manager EECOMMEITDS that the foregoing offer to purchase, being 
the highest offer received and favourable to the City, be accepted and 
approved imder the terms and conditions set down by Coiincil. 

6 . Burrard Street Widening - 1807 Burrard Street 
The Supervisor of Properties reports as follows: 

"Reference is made to Item 2, Property Matters, January 14, 197 7 

confirmed by City Council January 18, 1977, authorizing 

the Supervisor of Properties to continue negotiations 

with the owner of the above property for a portion of 

his property which is required for Burrard Street widening. 

A portion of Lot 20, Block 227, D.L. 526, Plan 590 

as shown on plan of subdivision marginally numbered 

LE 4494 is required for road purposes. 

Lot 20 and abutting Lots 17, 18 and 19, which are under 
one ownership, are improved with a single-storey, non- 
basement, reinforced concrete and concrete block office 
and warehouse building, constructed in 1951. Some 
additions and renovations have been made since the 
original date of construction and generally the building 
is in good condition. 

The portion of the property required for road widening 
is irregular in shape measuring 14' at one end and 
17.89'± at the other end with a length of 120'. This will 
necessitate the removal of a portion of building measuring 
7'+ at one end and 11.08'+ at the other end, with a 
length of 120', the construction of a new wall including 
front entrance steps and feature walls to blend with the 
existing building and interior alteration work involving 
the relocation and redesigning of fourteen private offices, 
most of the general office and the reception area. In 
order to do this work it will be necessary to temporarily 
relocate a staff of 35 employees at an alternate building 
for a period of six months. 
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Clause #6 continued 


Following further negotiations with the owner he has 
agreed to sign the subdivision plans conveying the 
aforementioned widening strip to the City on the 
following basis: 

1. City to pay cash compensation in full settlement 
of all claims respecting the loss of land, part of 
building, disruption, etc. $275,000.00 

Less : 

Amount paid to Mr. Dion Hamer , Architect, for 

professional services rendered to date in 

regard to necessary alterations and renovations 

to the building (Architect fees-City's Share) $ 12,878.50 

$262,121.50 

2 . On receipt of payment of the s aid amount of 
$262,121.50, the owner also undertakes to 
assume responsibility and all the costs 

for alterations, renovations, etc. in 
connection with restoring the building at the 
new property line. 

3. Owner to provide vacant possession of the widening 
strip on or before May 31, 1977. 

It is noted that new cladding will be placed on the existing 
wall on 2nd Avenue to blend in with the new wall on Burrard 

Street. This means that there will be an encroachment 
of approximately three inches on 2nd Avenue. As part 
of the overall settlement it is proposed that the 
City grant an encroachment agreement for the life of the 
building at no cost to the owner to validate this 
encroachment. The City Engineer concurs in this 
proposal . 

It is recommended that the Supervisor of Properties be 
authorized to acquire that portion of the above 
property required for road purposes as shown on plan 
marginally numbered LE 4494 on the foregoing basis, 
chargeable to Code #146/5921 (Burrard Street Widening 
Acquisition Fund) . " 

The City Manager RECOMMENDS that the foregoing recommendation 
of the Supervisor of Properties be approved. 


Cont'd 
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INFORMATION 


7 . Demolition - 3225 Point Grey Road 


The Supervisor of Properties reports as follows: 

"I have received and opened quotations from various 
contractors for demolition of the structure listed below 
and have awarded the contract to the low bidders as noted :- 


Successful 

Property Project Bidder 

3225 Pt. Grey Rd. Pt. Grey Road Phillip J. Blackall 

Development 
Scheme 

City to Pay Code No. 

$2,220.00 4189/ 


The City Manager has confirmed the above contract and 
submits the foregoing report of the Supervisor of Properties 
to Council for INFORMATION. 


FOR COUNCIL ACTION SEE PA6E(S) .^il 


MANAGER'S REPORT 


March 10, 1977 

TO: Vancouver City Council 

SUBJECT: Area 2, False Creek - Marathon Development 
CLASSIFICATION: INFORMATION 


The Director of Planning reports as follows: 


"At the request of the City Manager, this report covering all 
aspects of Marathon's development in Area 2, False Creek, is 
submitted for information. The report has 8 sections, ranging 
from rezoning of the False Creek in 1974 to the current develop- 
ment permit application. Appendix A is a summary of the contents 
of each section. Each secion will be verbally presented by City 
Staff and Marathon representatives." 


Section 
1. 


Subject 

Introduction 
Rezoning from 

Industrial to Comprehensive 
Development District 

Basin-wide 

Policies & Guidelines 

Development Plan for Area 2 
4 neighbourhoods 


Documents attached 


Zoning Amendment By-law 


False Creek Official Development 
Plan By-law 

Area Development Plan for Area 2 
Ry-lj'i" 


Verbal Report by: 

Ray Spaxman 
Don Hiclcley 8 mins. 
Don Hicklev 


T 


Coopers Court Neighbourhood 
-stage 1 residential 
development 


Marathon's publicity brochure 


Don Murray 


3 mins. 


Agreement between City 
and Marathon 

Formal Master Agreement 

Outstanding issues to be 
resolved before develop- 
ment permit for stage 1 
is issued 


Letters by Mayor Arthur Phillips 
& Mr, John McLernon of Marathon 

Legal document (not attached 
verbal report) 

Development Permit Board minutes 


Don Hickley 8 mins. 

Charles Fleming 8 mins. 

Stan Townsend 8 mins. 

Don Murray 8 mins. 


Outstanding Issue- 
Social/Income Mix 


Letter from Mr. Gordon Campbell 
of Marathon 


Don Hickley 4 mins. 
Don Murray 4 mins. 
Doug Sutcllffs 4 nlns. 

JL 


The City Manager submits the foregoing report for the INFORMATION 
of the City Council. 


FOR COUNCIL ACTION SEE PAGE(S) 


0139 


REPORT TO COUNCIL 


I 


STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


MARCH 3, 1977 


A meeting of the Standing Committee of Council on Community 
Services was held on Thursday, March 3, 1977, in Committee Room 
No. 1, Third Floor, City Hall, at approximately 1:30 P.M. 


ABSENT ; Alderman Gerard 
Alderman Marzari 

ALSO PRESENT ; Mayor Volrich 

COMMITTEE CLERK ; H. Dickson 

RECOMMENDATION 

1. Proposal re Income Tax Returns 

The Committee had before it for consideration a letter dated 
February 9, 1977 from the Downtown Eastside Residents' Association 
which proposed that a non-profit agency be established which could 
not only fill out income tax returns for the public but also pro- 
vide loans against the income tax return. 

A representative of D.E.R.A. advised the Committee similar 
organizations are operating successfully in Winnipeg and Edmonton 
utilizing volunteer workers and one or two paid staff employees. 

In the Prairie city operations, financing is provided by a 
credit union and experience has shown there is minimal financial 
loss incurred in such operations. 

The D.E.R.A. spokesman suggested the City Social Planning 
Department should investigate the feasibility of such operation 
being established in Vancouver. 

Mr. Martin Draper, a branch manager for The Royal Bank, 
advised the Committee he has looked into this type of income tax 
loan operation and, in response to a question from the Committee, 
indicated the Royal Bank may be interested in providing loans for 
such an operation but that it could not provide funding for sala- 
ries for any employees of an income loan operation. During 
discussion, the Chairman pointed out the Consumer Action League 
presently offers free assistance with income tax returns for 
senior citizens and low income people, and it was suggested this 
organization should be contacted regarding the possibility of a 
tax loan operation. 

Following discussion, it was 

RECOMMENDED 

THAT the City Manager discuss with the Downtown 
Eastside Residents' Association, Mr. Martin Draper 
of The Royal Bank, and consumer groups the feasi- 
bility of establishing a non-profit income tax 
loan operation similar to those operating in Edmonton 
and Winnipeg, and report back to the Community 
Services Committee within three months. 


PRESENT; 


Alderman Rankin, Chairman 
Alderman Bellamy 
Alderman Ford 


Continued 
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Report to Council 

Standing Committee of Council on Community Services 

March 3, 1977 . (1-2) 


2 . Staffing of Cordova Lodge 

The Community Services Committee, on January 27, 1977, passed 
the following recommendation: 

"THAT the City Manager report to the Community Services 
Committee at the end of February 1977 on the staffing 
of Cordova Lodge and at the end of April on the tenancy 
at Cordova Lodge." 

The Committee had before it for consideration a Manager's 
Report dated March 1, 1977 (copy circulated) in which the Director 
of Personnel Services advised that 16 of the 19 staff positions 
at Cordova Lodge have been filled, leaving three vacancies as of 
March 1, 1977. 

Representatives of the Personnel Department appeared before 
the Committee on this matter and the Committee concluded the 
department has substantially fulfilled its obligation to fully 
staff Cordova Lodge. 

Following discussion, it was 

RECOMMENDED 

THAT the City Manager's report dated March 1, 1977 
be received. 


3. Meeting with Deputy Attorney-General 
re Juvenile Detention Facilities 

The City's Family Court Committee appeared before the Community 
Services Committee on three occasions in 1976 to outline a number 
of concerns over the condition and operation of the juvenile 
detention home at 2625 Yale Street. The Committee consequently 
resolved to seek a meeting with the Attorney-General. 

Appearing before the Committee this date for the Attorney- 
General were Deputy Attorney-General David VickerS/and Commissioner 
of Corrections, Dr. John Ekstedt. 

Also appearing were Mr. Anthony Mears and members of the 
Family Court Committee to speak to a brief dated February 23, 1977 
(copy circulated) which sximmarized their concerns. 


Mr. Mears told those present that the condition and operation 
of the family and juvenile courts at 2625 Yale Street is chaotic 
and appears to be getting worse. 

Mr. Mears reviewed the Family Court Committee brief, pointing 
out that it is impossible to acquire the services of Probation 
Officers at night when they are most needed, that family and 
juvenile court prosecutors should be assigned for at least one 
year to family and juvenile court work, that the two holding cells 
at the juvenile court are completely inadequate, have no ventila- 
tion, and that often juveniles have to be handcuffed in the hall- 
way. 

Other members of the Family Court Committee reported that 
two weeks ago there were 13 juveniles handcuffed in the hallway, 
that it is difficult to view prisoners in the holding cells, and 
that there are no toilet facilities for prisoners. 


Continued 
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Clause No. 3 Continued 

The Family Court Committee also reported that the handling 
of juveniles sometimes appears to be inappropriate, citing an 
example of two 16-year old juveniles with convictions for airmed 
robbery who were given 35 cents each, released and told to return 
to their home city of Edmonton. These youths should have been 
escorted to Edmonton, the Family Court Committee said. 

Members of the Community Services Committee advised the 
Attorney-General's delegation that they share the concerns of the 
Family Court Committee and indicated conditions at the family 
and juvenile court have been inadequate for many years. Members 
of the Committee urged that probation staff be assigned to work 
nights and that prosecutors be assigned for one or two year terms 
in the family and juvenile court, and that such prosecutors should 
be paid at least as much as a police constable. 

The Attorney-General's representatives were told the family 
and juvenile court building should be replaced with a new facility. 

The Deputy Attorney-General admitted the condition of the 
building is poor, a new structure is required, and that a new 
building is high on his department's priority list for capital 
projects. It was also indicated there are some plans for improv- 
ing the holding facilities but no date was given as to when this 
might take place. He pointed out that in the past 2H years, 
probation staff has been increased just over 60% and that he would 
investigate whether probation officers could be assigned to night 
duty. 

The Deputy Attorney-General asked whether the City would lend 
its support to a proposal to locate additional family and juvenile 
court facilities in the Provincial Government's block 71 project 
now under construction in downtown Vancouver. 

The Director of Social Planning suggested that the City should 
work in co-operation with the Provincial Attorney-General's 
Department on juvenile delinquency problems in general and formulate 
a new approach to juvenile delinquency. 

The Mayor reminded the Committee that there had been a special 
committee investigating the various problems of youth in the City 
and suggested the Director of Social Planning prepare a report for 
the Community Services Committee on the work of that committee. 

Following discussion, it was 

RECOMMENDED 

THAT the City Manager review the work of the City's 
special committee on youth and report to the Community 
Services Committee. 


The meeting adjourned at approximately 2:45 P.M. 



SPECIAL JOINT MEETING 

STANDING COMMITTEE OF COUNCIL ON TRANSPORTATION 

AND 

BOARD OF PARKS AND RECREATION 


March 7, 1977 

A Special Joint Meeting of the Standing Committee of Council on 
Transportation and Board of Parks and Recreation was held on Monday, 
March 7, 197 7, at approximately 3:35 p.m. in the No. 3 Committee Room, 
Third Floor, City Hall. 


PRESENT: 


Alderman W. 
Alderman D. 
Alderman M. 
Alderman M. 


Kennedy, Chairman 

Bellamy 

Ford 

Harcourt 


ABSENT; 


Commissioner I. Bain 


Commissioner R.T. 
Commissioner M.A. 
Commissioner R.G. 
Commissioner A.J. 


DuMoulin 
Fowler 
Eraser 
Livingstone 


Alderman H. Rankin 
Commissioner E.M. Atkinson 
Commissioner G. Wainborn 


COMMITTEE 

CLERK : J . Thomas 


RECOMMENDATION : 


Stanley Park Roadway Widening Proposal 

City Council at its meeting on February 22, 1977, when considering 
a report of the Standing Committee on Transportation dated February 17, 
1977, dealing with a proposal to widen the Stanley Park Causeway 
resolved : 


"That prior to the joint Council/Park Board public 
meeting the Standing Committee on Transportation and 
appropriate City officials meet with the Park Board 
to discuss the original proposal and alternative 
options for provision of an emergency access strip 
in the Stanley Park roadway widening proposal." 

The Chairman made reference to a communication dated March 4, 
1977, (circulated) from Vancouver City Planning Commission requesting 
the joint meeting also consider the following resolution approved by 
the Commission at its meeting on March 2, 1977: 

"That in view of the concern felt that the park 
entrance and access has been subverted to the demands 
of North Shore traffic, the Vancouver City Planning 
Commission recommends that in conjunction with any 
further park encroachments a separate and well defined 
entrance which reflects the importance and nature of 
the park should be provided." 

The Chairman pointed out the joint meeting had been convened for 
a specific purpose and its terms of reference had been clearly 
defined by Council; therefore he had no option but to rule against 
consideration of the Planning Commission's request at this time. In 
any event, the design of the entrance to Stanley Park was an integral 
part of a Master Study on the Harbour Park site presently being 
prepared by Planning, Engineering and Finance staff. 

The proposal to widen the Causeway, contained in a Manager's 
Report dated January 18, 1977, was considered by City Council on 
January 25, 1977, at which time it was resolved Council and Park Board 
jointly sponsor a Public Meeting to provide an opportunity for citizen 
input on the proposal. Subsequently, Park Board indicated its 
opposition to a fourth traffic lane in a communication to Council dated 
February 9, 1977, stating the Board was not prepared to accept the 
proposal as presented. The aforementioned documentation is on file 
in the City Clerk's Office. 

Cont'd . . . 
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Clause 1 continued 

When the original Development Permit was approved, provision was 
made for off-street parking to accommodate 162 automobiles, 25 
spaces on the surface and 137 spaces on two levels in the under- 
ground parking garage. This number of spaces exceeded by-law 
requirements for the uses permitted by some 43 spaces. However, 
the change of use (beverage room) under the provisions of the 
Zoning and Development By-law would leave 3 spaces in excess of 
the requirement. 

On receipt of the application to amend the CD-I Comprehensive 
by-law on uses, the Planning Department suggested to the applicant 
that they also file a Development Permit Application which could 
be processed by the Technical Planning Board, thereby having 
further detailed information available for Council when they 
consider the amendment at a Public Hearing. 

The Technical Planning Board wish it noted that under the pro- 
visions of the Zoning and Development By-law a beverage room 
(beer parlour) has always been taken as a retail business, being 
an outright use in all commercial districts other than C-1 (local) 
and a Development Permit would have to be issued provided the 
development met the requirements of the Zoning and Development 
By-law including off-street parking, off-street loading, etc. 

It is also noted the licensing of beverage rooms, cocktail lounges, 
is controlled by the Provincial Government. Also, licensed 
premises are connected with hotel establishments and hotels are 
conditional uses requiring the approval of the Technical 
Planning Board in commercial districts. Excluding the downtown 
areas, a few examples of this type of development that have been 
approved in commercial districts or CD-I Comprehensive Development 
Districts are: the Biltmore Hotel at 12th and Kingsway, the 
beverage room having an approximate floor area of 4764 sq.ft; the 
Eldorado Hotel, Kingsway and Nanaimo, the beverage room having a 
floor area of approximately 4200 sq.ft.; the Kingsway Motor Hotel 
at Tyne and Kingsway, the beverage room containing 5544 sq.ft., 
and a CD-I Comprehensive rezoning on Renfrew between Hastings 
and Franklin, approved at a Public Hearing on September 12th, 1968, 
but not implemented, for a hotel commercial complex and beverage 
room with an approximate area of 5480 sq.ft. 

A portion of the subject property prior to rezoning to CD-I was 
zoned C-2 Commercial as are the properties on both sides of 
Cambie from 12th to 19th Avenues. 

The Technical Planning Board on September 25th, 1970, having in 
mind that the requested change of use is very similar to other 
hotel developments that have been previously approved in other 
areas of the City, RECOMMENDED that Section 2 of By-law No. 4497 
be amended by adding the words 'beverage room' , and that the said 
application be referred direct to Public Hearing after a report 
has been received thereon from the Town Planning Commission. 

On October 2nd, 19 70, the Town Planning Commission endorsed the 
recommendation of the Technical Planning Board." 


Your Board RECOMMENDS that the reports of the Technical Planning Board 
and Town Planning Commission be received and the matter be referred 
for the consideration of Council at a Public Hearing. 
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Stanley Park Roadway 
Widening Proposal (Cont'd) 

Present for the discussion were representatives of the Provincial 
Ministry of Highways and Public Works, Planning Commission, B.C. Hydro 
Transportation Division and officials of Park Board and City 
Engineering and Planning Departments. 

Mr. E.E. Readshaw, Director of Design and Surveys, Ministry of 
Highways, reviewed the original proposal for widening the Causeway 
to four lanes and with the aid of charts demonstrated four possible 
options, namely: 

four lanes, full shoulders both sides involving 
the removal of 60-71 trees; 

four lanes, one full shoulder on the east side, 
one discontinuous shoulder on west side, involving 
20 trees; 

four lanes, discontinuous shoulders both sides; 
three lanes, full shoulders both sides. 

Mr. P. Tattersfield, landscape consultant to the Ministry of 
Highways and Public Works, discussed ecological aspects of the 
proposal and suggested option 2 would involve the destruction of the 
least number of trees. 

The City Engineer assessed the implications of the proposal and 
options and advised he felt the four-lane concept offering an 
exclusive bus lane and adequate access for emergency vehicles was 
still the best proposal. Mr. Curtis presented statistics on vehicular 
use of the Causeway which revealed 100,000 persons used the corridor 
per day, 80,000 by automobiles and 20,000 by public transit. The City 
was currently engaged in a program involving the widening of Georgia 
Street from Burrard to the entrance to Stanley Park for an exclusive 
transit lane. The extension of this lane through the Park to Lions 
Gate Bridge would result in travel time savings between the North 
Shore - Downtown of from four to seven minutes. 

Assistant Director of Planning, Mr. D. Hickley, emphasized the 
Planning Department's concern that binding decisions should not be 
made until long range implications and public opinion had been assessed. 
Changing shopping patterns on the North Shore and the effect on 
commuter traffic should also be considered. The three North Shore 
municipalities, the Squamish Indian Band and Ministry of Highways had 
recently appointed consultants for a North Shore Transportation Study. 
Information derived from the Study would be useful in the present 
Causeway debate. Mr. Hickley also questioned the Provincial Government 
representatives about plans for the restructuring of the Lions Gate 
Bridge deck and asked if the closing of the bridge for a period of 
time would be involved. 

Mr. Readshaw responded that the restructuring of the Lions Gate 
Bridge deck and problems relating to the continuation of traffic flow 
were being studied. A report had been prepared but it had not yet 
been released and no decisions had been made at this time. 

Mr. V. Sharman, Transportation Division, B.C. Hydro, supported 
the introduction of an exclusive transit lane. 

During the ensuing discussion the Park Board Commissioners 
referred to their mandate to protect park lands from encroachment and, 
questioning the City Engineer's statistics on traffic volume on the 
Causeway, advised they would have to be convinced a fourth lane was 
justified before endorsing the proposal. Other points discussed 
included : 

a saving of 4-7 minutes in transit times was of 
questionable value in justifying an exclusive 
transit lane; 


Cont'd 


Special Joint Mciotincj 

Standiny CommittoG of Council on Transportation 
and Board of Parks and Recreation 

March 7 , 1977 3 
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a saving of up to 7 minutes in bus travel time 
might not be sufficient reason for North Shore 
commuters to leave their cars at home and use 
public transit; 

impact of the new harbour ferry system could not 
be accurately assessed at this time; 

transit time savings could be cancelled out by 
delays incurred at the south end of the bridge 
by the merging of three lanes into two. 

It was suggested members of Park Board continue discussions with 
City officials after the meeting particularly on the matter of 
statistics . 

It was 

RECOMMENDED, 

THAT the joint Council/Park Board Public Information 
Meeting be held at the Queen Elizabeth Playhouse on 
a date to be arranged by the City Manager and Chairman 
of Park Board. 


The meeting adjourned at approximately 5:05 p.m. 


* * * 
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REPORT TO COUiNiCIL 


STANDING COMiMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


MARCH 10, 1977 


A meeting of the Standing Committee of Council on Planning and 
Development was held in the No. 2 Committee Room, Third Floor, City- 
Hall, on Thursday, March lo , 1977 at approximately 1.35 P.M. 


PRESENT : Alderman Harcourt, Chairman 

Alderman Brown 
Alderman Gibson 
Alderman Kennedy 
Alderman Puil 

CLERK TO THE 

COMMITTEE : M.L. Cross 


REC0r4MENDATI ON 


1. Liveaboard Marina, Proposed Alder Parking, . 

Former Sigurdson Building - Area 6, False Creek 

The Committee considered a report of the City Manager dated 
February 21, 1977 (copy circulated) in which the Development 
Consultant reports on the various aspects of the above three pro- 
jects in Area 6, False Creek, interrelated because of parking. 

The Liveaboard Marina in Phase 1 (located on a Provincial 
Government water lot subleased by the City to the Greater Vancouver 
Floating Home Co-operative, situated roughly at the foot of Spruce 
Street) was approved by Council in 1974 for 88 boats as part of 
the Official Development Plan for False Creek. "Liveaboard" was 
to mean boats which are regularly operated at sea. 

Mr. Rob Fenton, of the Greater Vancouver Floating Home Co- 
operative, indicated that they have been unable to attract suffi- 
cient people willing to deposit $5,000 into the project in order 
that the condition for start of construction can be satisfied. 

Interest has been expressed for floating homes to be allowed. 

In order to start construction, it is proposed to amend the 
requirements for the Floating Home Co-operative to allow: 

40 liveaboards (10 could be floating homes) 

60 recreational boaters 

rh.ls would increase the number of boats from 88 to 100 and would 
improve the economics. As more liveaboards are found, and if 
parking and servicing arrangements can be made, satisfactory to 
tho Development Permit Board, recreational boaters could be 
replaced witn liveaboards. The total number of boats would 
ei/ontually be 88. 
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Clause #1 continued 


The False Creek Interim Residents' Council supports the con- 
cept of a mix of liveaboards and recreational boats. 

The floating homes, limited to 10 in number, would require 
an amendment to the Official Development Plan, following a Public 
Hearing, and if approved, details such as location, appearance, 
design etc. would have to be to the satisfaction of the Develop- 
ment Permit Board. 

In the report the Director of Planning noted that it would 
be inappropriate to proceed any further with the Floating Home option 
without more knowledge about public acceptance and without appro- 
priate design and other standards for their construction. Hence 
it is proposed that this option be considered after the L.»I.P. 
f mded study on "Houseboats on the Waterfront" is completed and 
insidered by Council in August, 1977. 

In answer to a question re financing the start of construc- 
tion, Mr. Fenton stated that 20 members of the Co-operative have 
put up $5,000 as will the other liveaboards/f loating homes. The 
recreational boat moorage will be open to the general public on 
a yearly lease, paid in advance. B.C. Central Credit Union have 
indicated they will put up the capital. The recreational boat 
berths would be administered by the Floating Home Co-operative. 


In the report the Development Consultant states that the front 
end budget for Phase 2, Area 6 included $325,000 for under- 
ground parking for 30-60 residents and/or visitors the amount 
to be recovered through ground rents. At the same time, the 
possibility of the City adding a further $600,000 to build a 3- 
storey 225 car parking garage was outlined. Spaces would be 
rented to Cedarhurst Properties and the Floating Home Co-operative. 
Economy in construction would be realized through the joint use 
o'~. a retaining wall already being constructed for the Alder over- 

iss. The Director of Finance and Development Consultant were 

^quested to report back. 

The Director of Finance indicates that construction and 
operation of such a facility would only be feasible if major users 
would be prepared to prepay the capital cost of the stalls they 
would rent. Cedarhurst Properties are unwilling to do this and 
intend to build their own structure on land leased from the City. 

A structure for 30-60 stalls for visitors in a small structure 
at this location will be recommended at a later date, utilizing 
the $325,000 front end costs already allocated. 


Cedarhurst Properties wish to lease 0.54 acres of City land 
to the north and east of their building and part or all of the 
Birch Street end (see plan attached to Manager's Report dated 
February 21, 1977 - copy circulated) . The Director of Planning 
v uld not like to see the City committed to lease conditions prior 
: > the Development Permit procedure. The application, when 
X ;ceived, should be processed concurrent to terms and conditions 
c ■ a lease to Cedarhurst Properties being worked out to the satis- 
fy ction of the Director of Finance, Director of Planning, Director 
of Legal Services, City Engineer and to adjoining property owners. 
This would be reported to Council. 
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Clause #1 continued 
RECOMMENDED 

(A) THAT the water lot use for the Greater Vancouver 
Floating Home Co-operative be amended to provide for 
up to 100 berths, 40 of which would be for live- 
aboards and the balance for recreational boaters, both 
operations to be financed and managed by the 
Greater Vancouver Floating Home Co-operative. 

(B) THAT the above amendment to the design for the Greater 
Vancouver Floating Home Co-operative be subject to 
the approval of the Development Permit Board and the 
Ministry of Transport with respect to the Navigable 
Waters Protection Act. 

(C) THAT the Development Consultant and the Director of 
Finance be authorized to discuss the change in use 
from 88 liveaboards to 40 liveaboards and 60 
recreational boats, and the water lot lease rate, with 
the Provincial Government for report back to Council 
with any amendments required or agreed to by the 
Province . 

(D) THAT the Director of Legal Services be requested to 
draw up the form of lease for the water lot between 
the City and the Provincial Government and the sub- 
lease between the City and the Floating Home Co- 
operative in accordance with the terms and conditions 
previously approved by Council in September, 1976 
with the rate and any other amendments to be subject 
to a further report to Council. 

(E) THAT no further action be taken by Council at this 
time on the proposed Alder parking structure, other 
than to note that the $325,000 included in the 
front end expense budget for Phase 2 will probably 
be used for a small parking garage at this location 
for visitors to Area 6 and will be subject to a 
further report to Council. 

(F) THAT the Development Permit Application for Cedarhurst 
Properties be processed concurrently with an investi- 
gation of their request to lease Lot 21, False Creek 
Plan 16003 and the 13,728 sq. ft. of the street end 

of Birch Street for a 60 year term, subject to terms 
and conditions being worked out satisfactory to the 
Director of Finance, City Engineer, Director of 
Planning, Director of Legal Services, and to adjoin- 
ing property owners, for that part only of the 
pertaining to access to adjacent propertl:-^, all 
for a report back to Council. 

, (G) THAT the Director of Planning be instructed to prepare 
a report for Council on the appropriateness of permit- 
ting up to 10 floating homes in the liveaboard marina 
Phase 1, Area 6, False Creek, after the L.I. P. funded 
study on "Houseboats on the Waterfront" has been 
reported to Council in August, 1977. 


FOR COUNCIL ACTION SEE PAGE(S) ...jfii 
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CITY OF VANCOUVER 
SPECIAL COUNCIL MEETING 


A Special Meeting of the Council of the City of Vancouver 
held on Tuesday, March 22, 1911 , in the Counr:j.l Cbasnber, 
conuTienc i ng at 4:30 p.m. 

P RESEl^T : Mayor Volrich 

Aldermen Bellaiay, Brown, Ford, Gibson, 
Harcourt, Kennedy, Marzari, 
Puil and Rankin 

ABSENT: Alderman Gerard 

CLERK TO THE COUNCIL: D.H. Little 


comm:[ TT]:;e o f the whole 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Puil, 

THA'j"' this Council resolve itself into Committee of the 
Whole, Mayor Volrich in the Chair. 

- CARRIED UNANIMiOUS 

1. Propobed Interim Rezoning 
Grandview-Woodland Area 

The Public Hearing called for March 17, 1977, to consider 
the proposed interim rezoning of the Grandview-Woodland area 
was cancelled because of potential fire hazard caused by over- 
crowding and also to ensure that all who wish to speak v^ould 
be given an opportunity of so doing. 

Today's meeting v/as called to provide Council an opportunit" 
to consider future actions and directions v/ith respect to this 
proposed interim rezoning. 

Ci;:cu.i,ated to Council was a memorandum from the Mayor dated 
March 18, 1977, in v/hich he set forward th.e various options open 
to Council in this m.atter. 

The Director of Planning reviewed the rezoning application 
and set forv/ard his reasons for requesting an interira rezoning 
of tiie area. 

MOVED by Aid. Puil, 

THAT the Director of Planning be instructed to withdrav/ his 
application to rezone the areas of Grandview-Woodland presently 
zoned RM-3 and RM-3A, excluding presently conforming custom-desi 
apartments, to RT-2 as an interim measure. 

- LOST 

(Alderraen Brown, Ford, Gibson, Harcourt, Marzari and 
Ran>:ir.. opposed) 

MOVED by Aid. Harcourt, 

Th'AT the Director of Planning be instructed to jjrepare e. 
j\'3';-; district schedule to be knov.'n as the RT-2B Schedule ajid hr: 

furtiiar Instr'.icted to amend his application to rezone the 
.r^ea," of (rrt:;ndviev.'-Woodland presently zoned KM-3 and RI'4-3a,- 
exciuding presently conforming custom-designed apartments, f-roa: 
H'.''-2 to V'.T-2B as an iiiterim measure. 

(Aldermen Bellamy, Kennedy, Marzari, Puil,, Rankin 
5.nd the Mayor 0[;posod) 


Special Council, March 22, 1977 

Proposed Interim Rezoning 
Grandviev7-Woodland Area (cont'd) 

M(3 VE D by i\ 1 d . Ford, 

TFiJaT the Director of Planning be instructed to amend his 
application to rezone the areas of Grandview-V7oodland presently 
zoned RM-3 and PJ-I-3A, excluding presently conforming custom- 
designed apartments, from RT-2 to PJd-3A-l as an interim measure, 
and the application be referred direct to a Public Hearing. 

- CARRIED 

(Aldermen Harzari, Puil and Rankin opposed) 


COM MITTEE OF THE WHOLE 

MOVED by Aid. Rankin, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Rankin, 
SECONDED by Aid. Harcourt, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


Thei Council adjourned at approximately 5:55 p.m. 


The foregoing are Minutes of the Special Council Meeting 
of March 22, 1977, adopted on March^29, 1977. 



CITY CLERK 
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CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, March 29, 1977, in the Council Chamber, 
commencing at 2:00 P.M. 


PRESENT : Mayor Volrich 

Aldermen Bellamy, Brown Ford, Gerard, 
Gibson, Harcourt, Kennedy, 
Marzari and Rankin. 

ABSENT : Alderman Puil. 

CLERK TO THE COUNCIL: D.H. Little. 

PRAYER 

The proceedings in the Council Chamber were opened with prayer. 
A CKNOWLEDGMENT 

The Mayor acknowledged the presence in the Council Chamber 
of members of the Ladies Mutual Help Group, which is sponsored 
by the United Chinese Community Enrichment Services Society (SUCCESS) 
accompanied by Mr. Andrew Shum, an a small party of Cubs from 
U.B.C. Pack, with their leader, Mr. Alan Yap. 


CONDOLENCE 

The Mayor noted that former Alderman Bert Emery, a Freeman of 
the City, had passed away recently, and paid tribute to Mr. Emery's 
past service with the Council, Park Board and Community organizations. 

MOVED by Aid. Gibson 
SECONDED by Aid. Kennedy 

THAT Council's condolences be extended to Mrs. Emery and 
family. 

- CARRIED UNANIMOUSLY 


'IN CAMERA' MEETING 

The Council was advised that there were matters to be 
considered 'In Camera' later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Bellamy 
SECONDED by Aid. Kennedy 

THAT the Minutes of the following meetings be adopted. 

Regular Council Meeting - March 15, 1977 (with the 

exception of the 'In Camera' portion) 
Special Council Meeting - March 22, 1977. 


- CARRIED UNANIMOUSLY 
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COMMITTEE OF THE WHOLE 

MOVED by Aid. Kennedy 
SECONDED by Aid. Bellamy 

THAT this Council resolve itself into Conimittee of the Whole, 
Mayor Volrich in the Chair. 

- CARRIED UNANIMOUSLY 


DELEGATIONS 

1. City-owned Lands West of Hawks Avenue 
between Prior St. and Malkin Avenue. 

Council, on February 8, 1977, approved the deferral of a 
Manager's report dated January 11, 1977, on the subject of City- 
owned lands located west of Hawks Avenue, between Prior Street 
and Malkin Avenue, pending the hearing of a delegation from the 
Strathcona Property Owners and Tenants Association. 

Mrs. B. Lee and Mrs. Joanne Lee, addressed the Council and 
summarized the organization's brief dated March 25, 1977, on the 
need for planning assistance , housing , community services and 
transportation . 

Mr. R. Youngberg, Associate Director - Area Planning, answered 
questions raised and indicated that some of the problems cited in 
the report were the subject of study by his Department and a report 
will be submitted in due course. 

MOVED by Aid. Marzari, 

THAT this whole matter be deferred and the Director of 
Planning report back to Council after initiating a planning process 
with the Strathcona community in an endeavour to resolve the 
problems involved. 

- CARRIED UNANIMOUSLY 


2 . Fire By-law 

Vancouver City Council, after hearing delegations from the 
Rental Housing Council of B.C., the Committee of Tenants, the 
Apartment Tenant Owners Association and the Apartment and Lodging 
House Association at its meeting on September 21, 1976, passed 
By-laws Nos . 5012 and 5013, being amendments to the Fire and 
Building By-laws. 

On December 14, 1976, Council received for information a 
resolution of the Housing and Environment Committee, that a 
Manager's Report dated December 3, 1976, which provided information 
on average costs of compliance with the Fire by-law, be circulated 
to interested building owners and tenants groups and such groups 
be invited to discuss the matter further at a future meeting of 
the Committee. 

On January 11, 1977, Council agreed to receive delegations on 
the general subject of the Fire By-law and on February 15, 1977, 
because of lack of time, the matter was deferred to this meeting 
of Council. 


Cont'd. 
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DELEGATIONS (Cont'd) 

Fire By-law (Cont'd) 

The following delegations addressed the Council: 

Mr. Jack Hayes - Rental Housing Council of B.C. (Brief filed) 

Mrs. H. Bautovich - Apartment Tenant Owners Association (Brief filed) 

Mr. Oliver Kuys - Apartment & Lodging House Association (Brief filed) 

Ms. Pauline Woodward - Committee of Tenants - 1101 Nicola Street. 

(Brief filed) 

All of the above organizations requested that Council adopt 
the National Fire Code instead of the City of Vancouver Fire By-law. 
Other recommendations are detailed in the submissions filed. 

The Mayor reminded Council that the City has applied for 
Charter amendments to promote implementation of a by-law procedure 
relative to the requirements of the Fire by-law and, therefore, 
the subject would be under consideration at a later date. The 
Mayor proposed, therefore, that the submissions be received so 
that Council members might study them prior to further consideration. 

MOVED by Aid. Bellamy 

THAT the submissions made by the various organizations this 
day be received . 

- CARRIED UNANIMOUSLY 


3 . Complaints re Day Care Centres 
on Arbutus, between 6th and 8th 

Council, on March 8, 1977, deferred consideration of a report 
from the Community Services Committee, dated February 24, 1977, 
concerning Day-care Centres on Arbutus between 6th and 8th, to 
permit the hearing of a delegation from a Mrs. K. Malek. 

Mr. E. C. Arthur, speaking on behalf of Mrs. Malek, addressed 
the Council this day and made reference to his letter dated March 
21, 1977, which had been circulated previously. Mr. Arthur spoke 
briefly on the number of services or agencies that seemed to 
proliferate in the area in question. He also advised that he 
would be submitting a brief to the Provincial Government on the 
matter and the Mayor suggested that he may wish to circulate a 
copy of that brief, when prepared, to Council members. 

Mrs. George of the Kitsilano Citizens Planning Committee, 
also addressed Council and made comments supporting the number of 
social service facilities in the area. 

MOVED by Aid. Rankin 

THAT the following recommendations of the Community Services 
Committee, as contained in its report of February 24, 1977, be 
approved . 

"THAT the City Manager's report dated February 8, 1977, 
be received, and that no action be taken regarding the 
day care centres on Arbutus Street between 6th and 8th 
Avenues . 

THAT the Director of Planning ensure that adequate landscaping 
is provided, that buildings are properly painted, and that 
appropriate fencing is provided before issuing any further 
development permits for day care centres in the City." 


- CARRIED UNANIMOUSLY 
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2. Rezoning: N/W Corner of Granville 

and King Edward Avenue (Mr. H.S. Fan) 

The Director of Planning reports as follows: 

"An application has been received from Mr. H.E.S. Fan, 279 East 
Pender Street, requesting an amendment to the Zoning and Develop- 
ment By-law whereby the N/W corner of Granville and King Edward 
Avenue being Subdivision C of Lots 7 and 8, Block 31, D.L. 526 
would be rezoned from an RS-4 One-Family Dwelling District to a 
C-2 Commercial District. 

The applicant states the purpose of his application is 'erecting 
an financial institution building with one-storey and basement. 
On site parking facilities to comply with Zoning and Development 
By-law No. 3575 ' . 

In a telephone conversation with Mr. Fan as to what was meant by 
'financial institutional building', it was stated this could be 
a bank or similar type of building. 

The property in question has a width of 100' and a depth of 120' 
and the building line existing on Granville Street will ultimately 
reduce the depth of the site to 110 ' . There is no lane access to 
the site. 

The adjacent lots to the west and north are zoned as an RS-4 
One-Family Dwelling District with the lot immediately to the west 
recently developed with a new single-family dwelling. 

All properties north of King Edward Avenue to 16th Avenue, Arbutus 
and the lane lying west of Oak Street are zoned RS-4 One-Family 
Dwelling District and all properties lying south of King Edward 
Avenue between Oak Street and East Boulevard are zoned RS-1 One- 
Family Dwelling District. Therefore, the rezoning of this small 
lot to a C-2 Commercial District would have the effect of permit- 
ting an isolated commercial development in an area developed with 
single-family homes other than the existing schools in the 
immediate area. 

The Technical Planning Board on August 28, 1970, recommended that 
the application be NOT APPROVED. 

The Town Planning Commission on September 11, 1970, endorsed the 
recommendation of the Technical Planning Board." 

Your Board RECOMMENDS that the application be refused in accordance 
with the recommendations of the Technical Planning Board and the 
Town Planning Commission. 


DELEGATION REQUEST: 


Mr. Harry S. Fan 
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DELEGATIONS (Cont'd) 


Complaints re Day Care Centres on 

Arbutus between 6th & 8th Avenues (Cont'd) 

MOVED by Aid. Kennedy 

THAT the Director of Social Planning and the Director of 
Planning report on the particular problems set out in the letter 
dated March 21, 1977, from Mr. Arthur, and also report on the 
City's policy of notifying residents of an area when a service or 
agency is to be located in that area. 


1 . Brockton Oval Grandstand/Fieldhouse 

Under date of March 22, 1977, the Park Board submitted the 
following letter with regard to construction of Brockton Oval 
Grandstand/Fieldhouse : 

"At a Park Board meeting of March 21, 1977, it was 
resolved : 

'That City Council be requested to instruct 
the Legal Services Department to prepare a 
construction contract on behalf of the Board 
between the City of Vancouver and Rossi 
Construction Ltd., in the amount of $2 52,745 
for the project.' 

Rossi Construction Ltd., was the low bidder for the 
contract with a bid of $311,000 at the bid opening 
of February 7, 1977. Since the bid was in excess 
of the available construction budget, the $252,745 
represents a negotiated reduced design solution 
which can be achieved by available funds. 

The funds available for the project are the proceeds 
from the fire insurance claim totalling $300,000, 
inclusive of construction costs, basic furnishings/ 
equipment and design fees . " 

MOVED by Aid. Rankin 

THAT the foregoing request of the Park Board be granted. 

- CARRIED UNANIMOUSLY 

2 . Use of Hangars - 

Jericho Beach Park 

Council noted a letter from the Park Board concerning the 
use of Hangars Nos . 5 and 6 at Jericho Beach Park, as follows: 


- CARRIED UNANIMOUSLY 


COMMUNICATIONS OR PETITIONS 


Cont ' d 
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COMMUNICATIONS OR PETITIONS (Cont'd) 


Use of Hangars - 

Jericho Beach Park (Cont'd) 


"At the Board's Standing Committee on Planning 
meeting held on Monday, March 14th, the following 
report was presented: 

• • • "JE RICHO BEACH PARK - USE OF HANGARS 

"Mr. Ron Howard, architect, outlined his 
estimates of cost of the minimal improvement 
work necessary to satisfy the Provincial Fire 
Marshal to allow use of hangar #5 as a summer 
concert pavilion only, of $117,300. He also 
stated it would cost an additional $205,000 
to meet City building and health bylaws. 
Mr. Howard noted that even though City Council 
had waived the enforcement of City building 
regulations for a proposed event to be held 
in hangars #5 and #6 on May 21, 22 and 23, the 
Provincial Fire Marshal had advised that 
improvements must be made to the buildings 
before he would allow public assembly use of 
the hangars. City Council has no jurisdiction 
over the Provincial Fire Marshal. Mr. Howard 
also advised that minimal improvements to 
hangar #6 to satisfy the Provincial Fire Marshal 
to allow public assembly use would cost approxi- 
mately $50-60,000. He advised he did not feel 
it would be possible to make necessary renovations 
to the buildings in time for the proposed event on 
May 21st. 

Mr. Howard stated that the foregoing minimal 
improvements to satisfy bylaws did not provide 
any funds for upgrading the derelict appearance 
of hangar #5. He estimated that an additional 
$114,000 would be needed to make hangar #5 acceptable 
by means of painting, window repairs, etc. His 
total estimate for hangar #5 minimal improvements 
was $453,250. " ... 


The following is an excerpt from the minutes of the 
last meeting of the Board held on Monday, March 21, 
1977 : 

. . . " JERICHO BEACH PARK - USE OF HANGARS #5 AND #6 

"It was reported that City Council on March 8th, 
after considering a request by Mr. Al Clapp for 
use of hangars #5 and #6 at Jericho Beach Park 
to hold a Habitat Anniversary event on May 21, 
22 and 23, 1977, passed the following resolutions: 

..That enforcement action not be taken in respect 
of regulations which would prohibit the use of 
the Jericho buildings for this particular 
event. 

..That the Park Board be requested to approve 
the use by Mr. Clapp of hangars #5 and #6 in 
Jericho Park for the program planned to celebrate 
the first anniversary of the United Nations 
Conference on Human Settlements.. 


Cont'd. 
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COMMUNICATTONS OR PETITIONS (Cont'd) 

Use of Hangars - 

Jericho Beach Park (Cont'd) 

"The Board on January 24, 1977 had turned down the 
request of Mr. Clapp as the buildings contravened 
Provincial regulations pursuant to the Fire Marshal 
Act for public assembly use. The Board was advised 
that although the City had waived building bylaw 
regulations prohibiting use of the buildings, the 
Provincial Fire Marshal had advised that improvements 
to meet the Provincial Fire Marshal Act must be made 
before he would allow public assembly use. 

"After discussion, it was regularly moved and seconded, 

"RESOLVED: That the Board advise City Council 
that the Board cannot approve use 
of any building on park property 
that contravenes either civic 
building regulations or the Provincial 
Fire Marshal Act, and further, that 
the Board does not approve the proposed 
use of hangars #5 and #6 by Mr. Clapp 
from May 21 - 23, 1977. 

- Carried . " . . . 


Council also noted a letter dated March '>'> , 1977, from the 
Provincial Fire Marshal, on the subject, which stated that 
the buildings in question are subject to the requirements of 
regulations passed pursuant to the Fire Marshal Act and, as 
approval had not been obtained, the use of the buildings would 
constitute an infringement of the regulations. 

MOVED by Aid. Kennedy 

THAT the Mayor arrange a meeting with the Fire Marshal, 
Chairman of the Park Board and Alderman Harcourt as soon as 
possible to discuss the matter of contravention of Provincial 
regulations re the Jericho Hangars. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Kennedy 

THAT the letters from the Park Board, dated March 22, 1977, 
and the Fire Marshal, dated March 22, 1977, be received. 

- CARRIED UNANIMOUSLY 


3. King George School - 

1000 Block Burrard Street - 
Heritage Designation 

The Council noted the following letter dated March 22, 1977, 
submitted by the Heritage Advisory Committee, on the designation 
of King George School : 

"The Heritage Advisory Committee, at its meeting on March 14, 1977, 
passed the following recommendation: 

"THAT the correspondence between the Heritage Advisory 
Committee and the Vancouver School Board on King George 
School be circulated to City Council and that Council 
members be advised that the Heritage Advisory Committee 
is no longer attempting a dialogue with the Vancouver 
School Board on the matter of King George School; 

Cont ' c? . . . . 
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COMMUNICATIONS OR PETITIONS (Cont'd) 

King George School - 
Heritage Designation (Cont ' d) 

FURTHER THAT the Heritage Advisory Committee's recommenda- 
tion to designate the King George School, but which the 
Committee has held back pending discussions with the 
School Board, go forward to City Council at its meeting 
on Tuesday, March 29, 1977." 

Attached is an information sheet on King George School, which is 
the oldest remaining school structure in the City. 

Also attached, for background information, is an extract from the 
minutes of the Heritage Advisory Committee meeting of March 14, 
1977 with regard to the above matter. 

A letter dated March 23, 1977, was also noted from Vancouver 
School Board requesting that Council take no action on this matter 
until it has heard a delegation from the Board opposing the 
designation . 

MOVED by Aid. Harcourt 

THAT designation of the King George School be deferred 
pending the hearing of a delegation from the School Board and, 
in the meantime, the Standing Committee on Planning and Develop- 
ment meet with respresentatives from the School Board when it 
receives the officials' report on economics, which is being prepared. 

- CARRIED UNANIMOUSLY 


4 . Victoria Trip Expenses 

Under date of March 22, 1977, the Heritage Advisory Committee 
submitted the following letter: 


"Vancouver City Council, at its meeting on February 8, 1977, passed 
the following motion: 

"THAT the Mayor and Council of the City of Vancouver 
support and join with the application of the Heritage 
Advisory Committee to the Government of the Province 
of British Columbia for a grant to conduct a full study 
of non-monetary methods of compensation for designated 
heritage structures in the City of Vancouver and other 
centres in the Province." 

The Hon. Sam Bawlf, Minister of Recreation and Conservation, has 
agreed to meet with the Heritage Advisory Committee's sub-committee 
on economics in Victoria on Monday, April 4, 1977, to discuss the 
study of non-monetary compensation measures for designated heritage 
buildings . 

Travelling to Victoria for the Heritage Advisory Committee will be 
myself, as Chairman, Mr. Neil MacKenzie, Mr. Don Towers and Mr. 
Larry Killam. 


Cont ' d 
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COMMUNICATIONS OR PETITIONS (Cont'd) 
Victoria Trip Expenses (Cont'd) 

Estimated costs of this trip are as follows: 

Airwest air fare 
Vancouver/Victoria/Vancouver - $52.50 x 4 = $210.00 

Per Diem Expenses 
(Meals, taxis, etc.) - $35.00/Day x 4 = 140.00 

$350.00 


Approval of expenses in the amount of $350.00 is therefore requested 
to cover the costs of this trip. 

Council also considered a footnote by the City Clerk 
proposing that Council may wish to give the Mayor the authority 
to authorize trips such as this when any of its Boards or Committees 
wish to travel to Victoria, as is the policy when Council Members 
travel to Victoria on City business. 

MOVED by Aid . Kennedy 

THAT approval be given for members of the Heritage Advisory 
Committee to travel to Victoria at a cost of $350.00. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Rankin 

THAT, as a policy, the Mayor be authorized to approve trips 
to Victoria on City business when requests are received from 
Council's Boards or Committees. 

- CARRIED UNANIMOUSLY 


5. Completion of Music Centre 
Community Music School. 

The Community Music School submitted a letter, dated March 
21, 1977, requesting a Supplementary Capital Grant of $30,000 
for completion of its Music Centre. 

The City Clerk advised that on February 22, 1977, City 
Council deferred the request of the Community Music School for 
a cultural grant of $20,000 for 1977 and a non-recurring grant 
of $30,000 for consideration at the time of the 1977 Cultural 
Grant presentation, however, the Community Music School is now 
requesting that the non-recurring grant be considered in the 1977 
Supplementary Capital Budget. It is suggested that the Community 
Music School's non-recurring grant request for $30,000 be referred 
to the Finance Committee for consideration in the 1977 Supplementary 
Capital Budget. 

MOVED by Aid. Rankin 

THAT, as suggested by the City Clerk, the Community 
Music School's request be referred to the Finance and Administration 
Committee for consideration in the 1977 Supplementary Capital 
Budget. 

- CARRIED UNANIMOUSLY 
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RECOGNITION - Retirement - 

Miss E. M. Williamson - Director of Nursin g . 

At this point in the proceedings the Council recognized Miss 
Eva Williamson, a member of the Health Department, who is retiring 
from the City. 

MOVED by Aid. Marzari 

THAT WHEREAS Eva M. Williamson joined the staff of the 
City of Vancouver, Health Department, on 20 July, 1942; 

AND WHEREAS Eva M. Williamson advanced within the 
Department to the position of Director Community Health 
Nursing in 1966; 

AND WHEREAS on 17 May, 1977, she will be retiring from 
the City service; 

THEREFORE BE IT RESOLVED THAT the Council of the City of 
Vancouver be and is hereby recorded as extending to 

EVA M. WILLIAMSON 

sincere and grateful appreciation for her loyal and devoted 
service over the past 35 years. 

The Mayor presented Miss Williamson with a pin, the tity 
of Vancouver' book and a copy of the foregoing resolution . 
Miss Williamson responded and thanked the Council. 

The Council recessed at 3.55 p.m. and, following 
an 'In Camera' meeting in the Mayor's office, 
reconvened in the Council Chamber at 5.25 p.m. 


DELEGATIONS (Cont'd) 

4. Vancouver City Planning 
Commission By-law. 

Council, on March 15, 1977, deferred consideration of a by-law 
to re-structure the City Planning Commission, to permit Mr. G. 
Massey, its Chairman, an opportunity to address Council. 

Mr. Massey commented on the proposed by-law and was of the 
opinion that the new composition would be unproductive, and urged 
Council to reconsider the proposal. Mr. Massey proposed a small 
professional group which would meet less frequently, giving an 
over-view and commenting on major staff reports. He 
added that the comments were his own and did not represent the 
opinions of the present Commission members who are in general 
agreement with the proposed changes . In this regard the Council 
noted a letter from the Planning Commission, dated March 4, 1977, 
and comments of the Community Planning Association of Canada, 
contained in a letter dated March 1, 1977. 

MOVED by Aid. Harcourt 

THAT Mr. Massey' s submission and the letters from the Vancouver 
City Planning Commission and the Community Planning Association of 
Canada, be received and the matter be considered when the by-law 
is before Council later this day. 

- CARRIED UNANIMOUSLY 
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DELEGATIONS (Cont'd) 

5 . City Auto Towing Contract 

Council gave consideration to a City Manager's report dated 
March 21, 1977, concerning the City's Auto Towing Contract, and 
noted that delegation requests have been received from the 
Automotive Retailers Association, General Auto Towing and Unitow 
Services Limited. 

MOVED by Aid. Harcourt 

THAT, as delegations on this towing contract had been heard 
on more than one occasion, the delegation requests to speak this 
day, be not granted. 

- CARRIED UNANIMOUSLY 

Council also noted a request from ICBC concerning cars with 
B.C. plates being towed from the scene of an accident to ICBC's 
storage lots, except when otherwise requested by the owner. 

After due consideration, it was 

MOVED by Aid. Rankin 

THAT the proposal by ICBC be not approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt 

THAT General Auto Towing be awarded the City's Auto Towing 
Contract. 

- CARRIED 

(Aid. Bellamy and Gibson opposed) 


CITY MANAGER'S AND OTHER REPORTS 

A. MANAGER'S REPORT 
MARCH 25, 1977 

Works & Utility Matters 
(March 25, 1977) 


The Council considered this report which contains four 
clauses identified as follows: 

CI. 1: Closure of portion of Lane South of 69th Avenue 

West of Ash Street 
CI. 2: Flat Rates for Property Owners' Share of 

Completed Local Improvement Projects 
CI. 3: Tender - Tires and Tubes 
CI. 4: City Truck Hiring and Leasing Practice 

Closure of portion of Lane South 
of 69th Avenue, West of Ash Street. 
(Clause 1) 

At the request of the city Manager, this clause was withdrawn. 

Clauses 2 and 3 . 

MOVED by Aid . Kennedy 

THAT the recommendations of the City Manager, contained in 
clauses 2 and 3 of this report, be approved. 

- CARRIED UNANIMOUSLY 
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CITY MANAGER'S & OTHER REPORTS (Cont'd) 

Works & Utility Matters 
(March 25, 1977) (Cont'd) 

City Truck Hiring and 
Leasing Practice. 
(Clause 4) 

MOVED by Aid . Brown 

THAT this clause be received and no further action be taken. 

- CARRIED UNANIMOUSLY 


Building & Planning Matters 
(March 25, 1977) 


The Council considered this report which contains five 
clauses identified as follows: 

CI. 1: D.P.A. - 3237 Celtic Street 

CI. 2: D.P.A. - Proposed Emergency Facilities for 

Vancouver General Hospital - 920 West 10th 

Avenue 

CI. 3: Rezoning Application - 3665 Kingsway 

CI. 4: Rezoning Application - S/E Corner of S.W. 

Marine Drive and Ash Street 
CI. 5: Rezoning Application - S/E Corner of S.E. 

Marine Drive and Kerr Street 

Clauses 1-5 inclusive 

MOVED by Aid. Rankin 

THAT the recommendations of the City Manager, as contained 
in clauses 1, 2,3, 4 and 5, of this report, be approved. 

- CARRIED UNANIMOUSLY 


Fire and Traffic Matters 
(March 25, 1977) 

Street Closures in Gastown 

for Rain Festival. 

(Clause 1) 

MOVED by Aid. Gibson 

THAT the application by the Gastown Historic Area Co-ordinating 
Committee to close certain streets on Sunday, April 3, 1977, be 
approved, subject to the conditions detailed in the report. 

FURTHER THAT a grant to cover the cost of temporary signing, 
barricading and street cleaning, estimated at $700, be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 
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CITY MANAGER'S & OTHER REPORTS (Cont'd) 


Finance Matters 
(March 25, 1977) 

The Council considered this report which contains four 
clauses identified as follows: 

CI. 1: Amendments to Siqn By-law 
CI. 2: The Orpheum Bank Accounts 

CI. 3: Pacific National l:.xhibition - Request for 

Earlier Opening Time on Sundays 
CI. 4: Revision of Water Works By-law No. 4848 

and Fee Schedules "A" and "G" 

Amendments to the 
Sign By-law 
(Clause 1) 

MOVED by Aid. Bellamy 

THAT recommendations C and D be approved and recommendations 
A and B be deferred for consideration at the Public Hearing. 

- CARRIED UNANIMOUSLY 

The Orpheum Bank Accounts 
(Clause 2) 

MOVED by Aid. Bellamy 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 

P.N.E. Request for Earlier 
Opening on Sundays 
(Clause 3) 

MOVED by Aid. Bellamy 

THAT this clause be received and it be suggested that the 
Pacific National Exhibition Board apply to the Provincial Govern- 
ment, if it so desires, to amend the Pacific National Exhibition 
Act to permit an extension of opening hours on Sunday for 
sports activities. 

- LOST 

(Aid. Ford, Gerard, Gibson, Harcourt, Rankin 
and the Mayor opposed) 

MOVED by Aid. Rankin 

THAT a Charter amendment be applied for next year to permit 
sports events at the Pacific National Exhibition to be held from 
1 p.m. to 6 p.m. on Sundays. 

- CARRIED UNANIMOUSLY 

Revision of Water Works By-law No .4848 
and Fee Schedules "A" and "G" (Clause 4 ) 

MOVED by Aid. Harcourt 

THAT the recommendation of the City Manager, contained in 
this clause be approved. 

- CARRIED UNANIMOUSLY 
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Personnel Matters 
(March 25, 1977) 

The Council considered this report which contains two 
clauses identified as follows: 

CI. 1: Business Orientation Program 

CI. 2: Appointment of Mr. R. Maki, Codes Engineer, to 
the Co-ordinating Committee of the Standing 
Committee on Use and Occupancy of the National 
Building Code 

Clauses 1 & 2 . 

MOVED by Aid . Brown 

THAT the recommendations of the City Manager, as contained 
in clauses 1 and 2, be approved. 

- CARRIED UNANIMOUSLY 
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Property Matters 
(March 25, 1977) 

The Council considered this report which contains five 
clauses identified as follows: 

Cl. 1: Modification of Lease - 2089 Commissioner 

(Sterling Shipyards) 
Cl. 2: Stanley Park Beach House Restaurant - Lease 

Renewal to Mozart Catering Ltd. 
Cl. 3: Lease of Coffee Shop at Britannia Community 

Services Centre 
Cl. 4: Combined Development of City-owned Parcel at 

the N/E Corner of Dunsmuir and Richards Streets 
Cl. 5: Sale of 1352 West 6th Avenue 


Clauses 1 and 2 

MOVED by Aid. Kennedy 

THAT the recommendations of the City Manager, as contained 
in clauses 1 and 2, be approved. 

- CARRIED UNANIMOUSLY 


Lease - Coffee Shop at 
Britannia Community Centre. 
(clause 3) 

MOVED by Aid. Marzari 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 

- CARRIED 

(Aid. Kennedy & Gerard opposed) 


Clauses 4 and 5. 

MOVED by Aid. Kennedy 

THAT the recommendations of the City Manager, as contained 
in clauses 4 and 5, be approved. 

- CARRIED UNANIMOUSLY 


In approving Clause 4 the Mayor directed that the 
Director of Planning inform the Archdiocese of the 
Holy Rosary Cathedral of this development. 
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3. Community Arts Council of Vancouver 
re Project 200 

The Director of Planning reports as follows: 

"The attached letter dated September 17, 1970, has been addressed 
to Council by Mrs. H. Symonds , Chairman of the Civic Arts 
Committee of the Community Arts Council of Vancouver. 

Mrs. Symonds is referring to a letter of the Community Arts 
Council dated December 5, 1968, which is also attached. Most 
of the principles embodied in the Community Arts Council's 
earlier letter were covered in a report of the Technical 
Planning Board on Project 200 which was considered by Council 
at a Public Hearing held on December 17, 1968. Only the 
western 4h acres known as 'Canada Square' was zoned CD-I at the 
Public Hearing. Subsequent stages of Project 200 will be 
considered on their merit when additional development is to 
proceed and must also be referred to Public Hearing in due course. 

Mrs. Symonds in her letter infers that the Public has not been 
supplied with the project drawings, and is, therefore, unable 
to determine the final positioning of the structures. 

A development permit for Stage 1 was issued on September 2, 1969, 
after report to Council. The Development Permit drawings which 
are in accordance with the CD-I zoning were explained to Council, 
in public, and have been on file since that time. They are 
therefore available to any interested party for examination. 

Had these plans been checked, the Community Arts Council would 
have learned that the office building in Canada Square is 
offset to the west, preserving the view down Granville Street 
of the North Shore mountains. Further, the plaza level is at or 
slightly below the level of Hastings Street at Granville, allow- 
ing this view to be seen over the plaza. It should be noted that 
the pedestrian plaza is to be landscaped and fully developed with 
guaranteed pedestrian access to the waterfront. 

It is recommended that the letter from the Community Arts Council 
be received and a copy of this report forwarded for their in- 
formation . " 

Your Board RECOMMENDS that the foregoing report of the Director of 
Planning be received for Council's information. 

(Attached are copies of the Community Arts Council's letters 
dated December 5, 1968, and September 17, 1970, for Council's 
information . ) 


FOR ADOPTION SEE PAGE(S) S\ 
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CITY t4ANAGER'S AND OTHER REPORTS (cont'd) 

B. Waterfront Market 

MOVED by Aid. Rankin, 
THAT Council 

(a) appoint the Central Waterfront Consultants as architects 
for the project and approve the appropriation of up to 
$20,000 for Architect and Consulting fees to advance 
the project to the stage as outlined in the body of the 
report; 

(b) authorize the City Architect to call for bids on the basis 
of Cost-plus Fixed-Fee basis from suitable contracting 
firms for a report back to Council, with the understanding 
that the work would not proceed unless the Federal Grant 
is approved. 

- CARRIED 

(Alderman Kennedy and the Mayor opposed) 

MOVED by Aid. Kennedy, 

THAT the above motion be deferred for three weeks to provide 
an opportunity for response from the Federal Government to the 
City's request for funding. 

- LOST 

(Aldermen Bellamy, Brown, Ford, Gerard, Gibson, Harcourt, 
Marzari and Rankin opposed) 

The motion to defer having lost, the motion by Alderman 
Rankin was put and CARRIED. 


I. Report of Standing Committee 
on Planning and Development, 
March 10, 1977 


The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Monthly Status of Rezoning Applications 

CI. 2: Status Report on Physical Changes in Burrard 

Corridor Character Area - Downtown Peninsula 
Cl. 3: Development Procedure for Production of 

Non-Market Housing, Phase 2, Area 6, False Creek 

Clauses 1 and 2 

MOVED by Aid. Harcourt, 

THAT the recommendations of the Committee contained in 
Clauses 1 and 2 be approved. 

- CARRIED UNANIMOUSLY 

Development Procedure for Production 
of Non-Market Housing, Phase 2, Area 
6, False Creek (Clause 3) 


MOVED by Aid. Harcourt, 

THAT the recommendation of the Committee contained in this 
Clause be approved; 

FURTHER THAT role 2 of the False Creek Development Group 
be amended by adding "by means of an advisory committee". 

- CARRIED 

(Alderman Kennedy and the Mayor opposed) 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 


II. Report of Standing Committee 
on Community Services, 
March 10, 1977 


The Council considered this report which contains six 
clauses identified as follows: 


CI. 1: Liquor Permit Application - 581 Hornby Street 
CI. 2: Request for Surplus Furniture and Equipment 

Valued at over $300.00 
CI. 3: Legal Services Commission Hearing 
CI. 4: Complaint - Congo Bobs Neighbourhood Pub, 

3728 Clark Drive 
CI. 5: Immigrant Services Centre Funding 
CI. 6: Inventory of Youth Services 


Clauses 1, 2, 3, 4 and 6 

MOVED by Aid. Rankin, 

THAT the recommendations of the Committee contained in 
Clauses 1, 4 and 6 be approved and Clauses 2 and 3 be received 
for information. 

- CARRIED UNANIMOUSLY 

Immigrant Services Centre 
Funding (Clause 5) 


MOVED by Aid. Rankin, 

THAT recommendation A of the Committee contained in this 
Clause be approved after deleting all the words after "March 
31, 1978"; 

FURTHER THAT recommendations B, C, and D of the Committee 
contained in this Clause be approved. 

- CARRIED UNANIMOUSLY 


III. Report of Standing Committee 
on Transportation, 
March 10, 1977 


The Council considered this report which contains two 
clauses identified as follows: 


CI. 1: Annual Traffic Signal Program 

Cl. 2: Speed Limit on Residential Streets 


Annual Traffic Signal 
Program (Clause 1) 

Council noted a request 
before it on this matter. 


from Mr. N. Davidowicz to appear 


MOVED by Aid. Kennedy, 

THAT the recommendation of the Committee contained in this 
Clause be approved and that Mr. Davidowicz be invited to appear 
before the Transportation Committee to discuss this matter. 


Speed Limit on Residential 
Streets (Clause 2) 


MOVED by Aid. Kennedy, 

THAT the recommendation of 
Clause be approved. 


- CARRIED UNANIMOUSLY 

the Committee contained in this 

- CARRIED UNANIMOUSLY 
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IV. Report of Standing Committee 
on Finance & Administration, 
March 10, 1977 


The Council considered this report which contains six 
clauses identified as follows: 

CI. 1: Greater Vancouver Convention and Visitors 

Bureau - 19 7 7 Grant Request 
CI. 2: University Women's Club - 1977 Grant Request 
CI. 3: Canadian Memorial Church - 197 7 Grant Request 
CI. 4: Society for the Prevention of Cruelty to 

Animals - 1977 Grant Request 
CI. 5: Britannia Society - Rate Policy 
CI. 6: Cultural Grants - Anticipated Expenditures 

for 1977 

Clauses 1, 2 and 4 

MOVED by Aid. Brown, 

THAT the recommendations of the Committee contained in Clauses 
1, 2 and 4 be approved. 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 

Canadian Memorial Church - 1977 
Grant Request (Clause 3) 


MOVED by Aid. Brown, 

THAT the recommendation of the Committee be amended and then 
approved as follows: 

"THAT City Council approve a grant of up to $10,000 to the 
Canadian Memorial Church specifically for renovations to 
the swimming pool facilities." 

- CARRIED BY THE 
REQUIRED MAJORITY 

(Alderman Brown and Mayor Volrich opposed) 

(Underlining denotes amendment) 


Clauses 5 and 6 

MOVED by Aid. Brown, 

THAT the recommendation of the Committee contained in 
Clause 5 be approved and Clause 6 be received for information. 

- CARRIED UNANIMOUSLY 


V. Report of Standing Committee 
on Planning and Development, 
March 10/15, 1977 


Kitsilano Area Planning Programme - 
Plan for Conversion Areas of Kitsilano 
(Clause 1) 


MOVED by Aid. Harcourt, 

THAT the recommendations of the Committee contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 


Cl. 

1: 

CI. 

2: 

Cl. 

3: 

Cl. 

4: 
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CITY f4ANAGER'S AND OTHER REPORTS (cont'd) 

VI. Report of Standing Committee 
on Community Services, 
March 17, 1977 

The Council considered this report which contains four 
clauses identified as follows: 

Solar Energy Society of Canada - Loan Request 
Housing Registry and Relocation Services 
Legal Services Commission Hearing 
Complaint re Tax Buyer's Agency 

Clauses 1, 3 and 4 

MOVED by Aid. Rankin, 

THAT the recommendations of the Committee contained in 
Clauses 1, 3 and 4 be approved. 

- CARRIED UNANIMOUSLY 

Housing Registry and Relocation 
Services (Clause 2) 

MOVED by Aid. Rankin, 

THAT recommendations A and B of the Committee contained in 
this Clause be approved. 

- CARRIED BY THE 
REQUIRED MAJORITY 

(Alderman Kennedy opposed to recommendation A) 


VII. Report of Standing Committee 
on Planning and Development, 
March 17, 1977 


The Council considered this report which contains four 
clauses identified as follows: 

Cl. 1: Status Report - Major Development Permit 

Applications 
Cl. 2: Chairman's Report 

Cl. 3: Policy on Low Density Multiple Housing 

in RS-1 Areas 
Cl. 4: Offices in Industrial Areas 

Clauses 1, 2,3 and 4 

MOVED by Aid. Har court, 

THAT the recommendations of the Committee contained in 
Clauses 1, 2, 3 and 4 be approved. 

- CARRIED UNANIMOUSLY 


VIII. Report of Standing Committee 
on Transportation, 
March 17, 1977 


Taxi-cab Licenses 
(Clauses 1) 


MOVED by Aid. Rankin, 

THAT the recommendations of the Committee contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

IX. Report of Standing Committee 
on Finance & Administration, 
March 17, 1977 


The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Reorganization of the Computer Services 
Division 

CI. 2: Redesign of the City's Real Property Tax Bill 
CI. 3: 1977 Tax Information Brochure - Postal Walk 


Reorganization of the Computer 
Services Division (Clause 1) 

MOVED by Aid. Brown, 

THAT the recommendations of the Committee contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 

Redesign of the City's Real 
Property Tax Bill (Clause 2) 

MOVED by Aid. Kennedy, 

THAT the recommendation of the Committee contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 

1977 Tax Information Brochure - 
Postal Walk (Clause 3) 

MOVED by Aid. Brown, 

THAT the recommendations of the Committee contained in 
this Clause be approved; 

FURTHER THAT the City Manager explore the possibility of an 
information insert in the Courier. 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Harcourt, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Rankin, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 

BY-LAWS 

1. BY-LAW TO CREATE A COMMISSION, TO BE 
KNOWN AS THE VANCOUVER CITY PLANNING 
COMMISSION, TO PRESCRIBE THE PERSONNEL 
THEREOF AND THE POWERS AND DUTIES OF 
THE SAME 


MOVED by Aid. Harcourt, 
SECONDED by Aid. Brown, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

cent' d. . . , 
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BY-LAWS (cont'd) 

BY-LAW TO CREATE A COMMISSION, TO BE 
KNOWN AS THE VANCOUVER CITY PLANNING 
C0I4MISSI0N, TO PRESCRIBE THE PERSONNEL 
THEREOF AND THE POWERS AND DUTIES OF 
THE SAME (cont'd) 


MOVED by Aid. Harcourt, 
SECONDED by Aid. Brown, 

TIL?^T the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Rankin, 

THAT, in view of the passage this day of the Vancouver City 
Planning Commission By-law, the Planning Commission not be required 
to report on rezoning applications for Public Hearings, including 
any outstanding applications; provided this policy is not inconsistent 
with prevailing legislation. 

- CARRIED UNANIMOUSLY 

MOTIONS 

A. Closing, Stopping Up, Conveyance to 
Abutting Owner and Consolidation 
(Portion of N/S of 19th Avenue, 
East of Sophia Street) 


MOVED by Aid. Rankin, 
SECONDED by Aid. Ford, 
THAT WHEREAS 

(1) The City of Vancouver is the owner of all the streets 
and lanes lying within the limits of the City of 
Vancouver ; 

(2) The South 7 feet of Lot 14, Block 71, District Lot 
301, Plan 5112, has been established for road 
purposes ; 

(3) The abutting owner has made application to purchase 
the 7 feet of said Lot 14; 

THEREFORE BE IT RESOLVED THAT the South 7 feet of Lot 14, 
Block 71, District Lot 301, Plan 5112, now road, be closed, 
stopped up and conveyed to the abutting owner; and 

FURTHER BE IT RESOLVED THAT the said 7 feet be consolidated 
with the remainder of Lot 14 to form one parcel. 

- CARRIED UNANIMOUSLY 

B. Closing, Stopping Up, Conveyance to 
Abutting Owner and Consolidation 
(Portion of N/S Pender Street, 
East of Clark Drive) 


MOVED by Aid. Rankin, 
SECONDED by Aid. Ford, 
THAT WHEREAS 

(1) The City of Vancouver is the owner of all the streets 
and lanes lying within the limits of the City of 
Vancouver; 

(2) The South 7 feet of Subdivision "D" of Lots 13 and 14, 
Block 11, Subdivision "B", District Lot 182, Plans 
1086 and 4157, have been established for road purposes; 

(3) The abutting owner has made application to purchase 
the South 7 feet of said Subdivison "D"; 

cont'd.... 
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MOTIONS (cont'd) 

Closing, Stopping Up, Conveyance to 
Abutting Owner and Consolidation 
(Portion of N/S Tender Street, East 
oi Clark Drive) (cont'd) 


THEREFORE BE IT RESOLVED THAT the South 7 feet of Subdivision 
"D" of Lots 13 and 14, Block 11, Subdivision "B", District Lot 182, 
Plans 1086 and 4157, now road, be closed, stopped up and conveyed 
to the abutting owner; and 

FURTHER BE IT RESOLVED THAT the said 7 feet be consolidated 
with the remainder of Subdivision "D" to form one parcel. 

- CARRIED UNANIMOUSLY 


Alderman Harcourt requested and received permission to 
defer the following motions for one week: 

1 . Mayor's Salary 

MOVED by Aid. Harcourt, 

THAT the indemnity of the Mayor be increased by six percent, 
retroactive to January 1, 1977. 

(Deferred) 

2 . Aldermen's Salaries 

MOVED by Aid. Harcourt, 

THAT the indemnity of the Aldermen be increased by six 
percent, retroactive to January 1, 1977. 

(Deferred) 


NOTICE OF MOTION 

The following Notice of Motion submitted by Alderman Gibson 
was recognized by the Chair: 

Proposed Playing Field 
for Granville Island 

MOVED by Aid. Gibson, 

THAT, in view of the limitations of space in Phase II of 
False Creek, Council request the trustees of Granville Island 
to give serious consideration to a full-sized playing field 
in the planning of that Island. 

(Notice) 


ENQUIRIES AND OTHER MATTERS 

Alderman Ford - enquired about the business 

Scotty's Roofing Ltd. practices of Scotty's Roofing 

Ltd. as detailed in a letter 
to members of Council from 
the Better Business Bureau 
dated January 27, 19 77, and 
requested a report from the 
City Manager with recommen- 
dations on whether or not the 
principals of this firm should 
be requested to show cause why 
their business license should 
not be suspended. 


' 20 


The Mayor so directed. 
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ENQUIRIES AND OTHER I4ATTERS (cont'd) 

Alderman Marzari - ' raised the question of 

Facilities for the Handicapped facilities at The Orpheum to 

at The Orpheum accommodate handicapped 

persons particularly in 
wheelchairs, and requested 
a report from the City 
Manager. 

The City Manager advised 
there are facilities for the 
handicapped to arrive at The 
Orpheum through the lane 
entrance. 

The Mayor directed the City 
Manager to report as requested 
by Alderman Marzari. 


Alderman Rankin - 
Kitsilano Tidal Pool 


queried the current status of 
the pollution problem with 
Kitsilano Tidal Pool. 


The Mayor directed the City 
Manager to submit to Council 
an up-to-date status report 
on the Kitsilano Pool including 
financial aspects and relative 
information from all parties 
involved. 


Alderman Bellamy - 
Police Overtime 


queried the status of the 
matters he had raised with 
respect to Police overtime. 

The Mayor advised that 
discussions are ongoing with 
appropriate Provincial 
authorities on this matter. 


The Council adjourned at approximately 9:20 p.m. 


The foregoing are Minutes of the R^^tilar Council Meeting 
of March 29, 1977, adopted on AprilL 5, 1977. 


MAYOR 
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MANAGER'S REPORT 


DEL- 5 


March 21, 1977 


TO: 


Vancouver City Council 


SUBJECT: 


City Auto Tov/ing Contract 


CLASSIFICATION: Recommendation and Consideration 

yci November 23, 1976 Council awarded the City's auto towing 
contract to Unitow Services Ltd. This motion was rescinded 
on November 30, 1976 at which time it was instructed that 
the towing contract be retendered . 

The Vehicles-f or-Hire Board subsequently reviewed the terms 
and form of tender call for the contract in consultation with 
the towing companies. Tender documents were issued on Feb. 7 
and were opened on Feb. 21. Bids were received from the 
following two companies: 

1) Unitow Services Ltd., 1599 Vernon St., Vancouver, B.C. 

2) General Auto Towing, a division of Cal-M Towing Ltd., 
255 Gilmore Avenue, Burnaby, B.C. 

Unitow Services Ltd. operates with independent broker-drivers. 
It was incorporated in August, 1976 and currently has ICBC ' s 
contract for auto towing services. ICBC officials report complete 
satisfaction with their service. 

General Auto Towing is an "offshoot" of the present towing 
contractor. Buster' s Auto Towing Service Ltd. General's bid 
stated that it "will operate as a 100% Teamster organization, 
comprised of a collection of independent businessmen operating 
their vehicles as brokers. The main units listed on the 
equipment list are vehicles leased from our parent company, 
Car-Van Holdings Ltd., or an associated company, Gilmore 
Industries Ltd. These units are (to be) sub-leased to the 
various broker-drivers." To date, no confirmation has been 
received from the Teamsters that they would certify a broker- 
driver operation. General's bid was clearly deficient at time 
of tender because the driver contracts were not included. 

Driver contracts were delivered on March 8. 
The following is a summary of the two bids: 

'. 'YPES OF SERVICE REQUIRED : General Unitow 

1. For the removal of any privately- 
owned or Police vehicle from any- 
where within the City to the main 
storage place, the Police garage, 
the City garage, or other place 

in the City of Vancouver $13.00 $16.00 

2. For the removal of any vehicle 
from outside the limits of the 
City to the Police garage, 

the City garage, or to such 
other place in the City of 
Vancouver as a Police member 
may direct from time to time, 
the amount specified in para- 
graph one plus an excess m.ileage charge 
from the boundary of the City 
of Vancouver to the vehicle 
location and return to the said 

boundary, of $ .75/mile $ .50/mile 


. . .2 



7YPES OF SERVICE REQUIRED: 


General 


Unitow 


For the storage of any vehicle 
at a lot operated by the Company 
per day or part of a day, the 
sum of 


$ 3.50 


$ 3.00 


For releasing a vehicle to 
owner prior to removal to 
storage lot (Drop Charge) 


$ 6.00 


No Charge 


5. For towing Police Motorcycles 
on trailer 


$ 8.00 


No Charge 


G. Waiting time per ^ hour after 
first ^5 hour, for 

(i) one ton truck 
(ii) five ton truck 
(iii) tandem truck 

(charges to Police Dept. for 
extraordinary work) 


$10.00 
$12.00 
$15.00 


$10.00 
$14.00 
$18.00 


he Administrative Analyst has reviewed the tenders and notes 
hat the bid from General Auto Towing represents a net saving, 
in comparison with that from Unitow Services Ltd., of 
approximately $43,000 per year to the drivers whose cars are 
impounded . 

It is further noted that, whereas previous contracts did not 
allude to disabled cars, a new clause (17(c)) was introduced 
into the current contract at the request of the towing companies 
This clause states that the contractor shall perform: 


"all required towing from the scene of 
an accident where the owner or 
operator of a vehicle is unable or 
unwilling to specify a towing company" 

Subsequent to the issuance of the tender documents, representa- 
tions were received from ICBC to have this clause deleted. 
Since the contractors had tendered on the basis of the inclusion 
of this clause, ICBC was informed that the contract could not 
be changed. Consequently, on March 16th the senior Vice- 
President in charge of auto insurance wrote to Council stating, 
in part: 

"The Corporation is presently considering the 
feasibility of arranging for accident damaged 
and stolen vehicles to be towed directly from 
the place of the accident or where they are 
found to a storage area maintained by the 
Corporation. The purpose of this arrangement 
will be to reduce the time a vehicle is in 
storage and to eliminate the second tow to a 
claim centre and thus reduce cost." 

It is noted that, at present, a vehicle involved in an accident 
is towed three times prior to repair: to the towing company 
storing lot; to the ICBC claim centre for adjustment; to the 
body shop for repair. The Director of Legal Services advises 
that, since clause 2 of the contract states that the contractor 
will tow a car "to such other place within the City of Vancouver 
Q.s directed by the Police member", cooperation with ICBC in 
the institution of their proposal would be within the terms of 
t"ne contract. Concurrence with ICBC s request will result in 
a saving to ICBC of approximately $140,000 per year 
(at second-tow rates currently being negotiated with the 
Automobile Relailer's Association). This saving would ultimately 
accrue to the general benefit of the driving population. 
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(FIRE - 1) 


FIRE AND TRAFFIC MATTERS 


INFORiVLATION: 


1. Provincial Government Policy 
Traffic Offences 

The Court Clerk, Provincial Court, Vancouver reports as follows: 

"November 25, 1969, City Council approved the following 
recommendation of its Special Committee: 

'THAT serious consideration be given in approx- 
imately one year's time, to the results of the 
Provincial Government's policy re traffic offences 
and the impact of this policy on income from fines 
and costs . ' 

Following herewith are joint totals of Parking and Motor- 
Vehicle Act offences fine collections, actual and estimated: 

Traffic Offences, By-laws & Motor-Vehicle Act 

Year Total Receipts 

1968 $1,375,000 

1969 $1,592,000 
*1970 (estimated) $ 787,000 

1971 (estimated) $ 498,000 

♦Traffic offence notices were issued up until 
April 30, 1970 

Recent experience is that of total average monthly receipts 
of $41,500, one-half is received from Parking Offence con- 
victions. Prior to May 1970, they represented about one 
sixth of fines collected from both sources. 

Commencing from October 7, 1970, seventeen-year old persons 
will be charged with alleged offences in Adult Courts instead 
of Juvenile Courts. For some time, offenders in this age 
group have not been charged with Motor- Vehicle Act or Parking 
Offences in any Court. It is anticipated they will now be 
charged with these offences in the Adult Courts. Revenues 
from this source are uncertain. Receipts will not be 
substantial because Traffic Violations Reports will be issued 
for the most part instead of Traffic Offence Notices." 

Your Board submits the matter to Council for INFOFIMATION . 


****** 


FOR ADOPTION SE^ PAG£($1 i - - 
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The City Manager RECOMMENDS that, in event of ICBC obtaining 
itii own storage lot, the Chief Constable be instructed by 
Council to direct all tows with B.C. plates from accident 
scenes to the ICBC storage lot except where otherv/ise requested 
by the owner. 

A Council decision on this matter at this time will clarify to 
the Bidders the exact manner in which the Contract is to be 
performed . 

Because of the possible union problems with the low bidder. 
General Auto Towing, this matter is referred to Council for 
CONSIDERATION. 


DELEGATIONS : 


Mr. Bill Gibbs, Automotive Retailers Association 

Mr. Carl P. Vanderspek, General Auto Towing 

Mr. Lawrence McLellan for Unitow Services Limited 
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Manager's Report, March 2 5 , 19 77 (WORKS Al - 1) 


WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 

RECOMMENDATIONS ; 

1. Clostiife of Portion of Lane South of 69th Avenue, West of Ash Street - 
Adjacent to Lot 20, Block 21 (Plan 2399) and Lot 20, Block 22- (Plfitt 2868), 
Block D, District Lots 319, 324, and Part of 323 

The City Engineer reports as follows: 

"On September 10, 197A, Council approved the sale of Lots 1 to 4, Blocks 1 and 

2, D.L. 311, Lots 18 to 20, Block 21 and Lot 20, Block 22, Block D, District Lots 
319, 324 and part of 323 (west side Ash Street between 69th Avenue and S.W. Marine 
Drive) to Cheshire Homes Society subject to several conditions including con- 
solidation of the 16ts to form one parcel. The sale has not been ODncluded becatise 
of the Society's failure to obtain adequate financing; however, consolidation is 
still considered advisable. 

There is a 20-foot lane separating the two said Lots 20. 

Portions of the newly created parcel will have to be dedicated for road and 
lane purposes. The total area of these dedicated portions is approximately 7,400 
square feet. The area of lane to be closed is 660 square feet. 

I RECOMMEND that all those portions of lane south of 69th Avenue, west of 
Ash Street, dedicated by the deposit of Plans 2399 and 2868, shown hatched on the 
attached plan marginally numbered LF 8129, be closed, stopped up and title take 
thereto and the lane so closed to be subdivided with abutting lands." 

The City Manager RECOMMENDS that the foregoing recommendation of the City 
Engineer be approved. 

2. Flat Rates for Property Owners' Share of Completed Local Improvement Projects 
The City Engineer reports as follows: 

"Clause 51B of the Local Improvement Procedure By-Law provides that, by 
resolution. Council may establish a flat rate per foot frontage with respect to 
any two or more projects of a like nature based on the average cost per foot 
frontage of such projects as estimated by Council. 

For the Local Improvement Projects completed in 1976, flat rates have been 
derived from contract costs and the costs of work done by City forces together 
with an allowance for interest over the construction period and other general 
charges. 

These flat rates have been developed in accordance with the provisions of 
the Vancouver Charter and the Local Improvement Procedure By-Law and are within, 
or do not exceed by more than the allowable 10%, the estimated rates approved by 
Council in the respective Second Step reports for each Court of Revision. 

The rates are shown on the List of Projects Completed in 1976 on file in 
the City Clerk's Office. 

I RECOMMEND that the flat rates shown on the above-mentioned list of 
completed projects be approved." 

The City Manager RECOMMENDS that the foregoing recommendation of the City 
Engineer be approved. 

3. Tires and Tubes - Itender No. 40-76-1 

The City Manager submits the following report of the Purchasing Agent 
and City Engineer. 

"Tenders for the above were opened on February 9, 1976 and referred to 
the Purchasing Agent and City Engineer for report. 

On March 16, 1976, Council awarded a 12-month contract, effective 
April 1st, 1976, to Giant Tire Ltd., the overall low bidder, at an 
estimated cost of $129,656.00 plus Provincial S.S. Tax. 


Cont'd 
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Clause 3 Cont'd 

The tender document provides for the extension of the contract by mutual 
agreement, for an additional 12-month period. Giant Tire Ltd. has agreed 
to extend in accordance with the existing terms and conditions as set out 
in the tender. 

Considering that Giant Tire Ltd. has been a satisfactory supplier, and all 
terms and conditions remain unchanged, we RECOMMEND that the contract be 
extended for an additional 12-month period." 


The City Manager RECOMMENDS that the foregoing recommendation of the 
Purchasing Agent and City Engineer be approved. 

CONSIDERATION : 

4 . City Truck Hiring and Leasing Practice 
The City Engineer reports as follows: 

"On August 10, 1976, City Council requested a report on this subject. 
The following is the present status: 

In general, the Engineering Department carries out most of its oper- 
ations with its own employees and utilizing City-owned equipment. Approximately 
80% of public works functions are carried out in this fashion. It is not 
possible to carry out all City work in this way, and some works are contracted 
out and, in some cases, vehicles are hired, either with or without drivers. 
This is done only when it is more economic for the City to do so and usually 
occurs for "peak shaving" purposes and for one-time projects. In these circum- 
stances, when the work is going to be of short duration and will not be 
repetitive, it is not economic for the City to increase its fleet substantially 
and then to lay off employees and sell the fleet when the job is done. Examples 
of such short-term, one-time projects are the Granville Mall project, the False 
Creek Seawall project, etc. Similarly, through the summer period when the work- 
load is at its highest, or during a snowfall during the winter when all available 
equipment is needed, then considerable hiring occurs. 

The procedure for hiring trucks and other equipment was reviewed by City 
Council in 1967 and Council resolved to continue with the then-existing procedure. 
At that time a more formal tendering procedure was evaluated, as well as several 
others, but Council decided that the procedure we now employ was best. 

The present system that the Engineering Department uses for hiring trucks 
and equipment is informal: 

1, This Department establishes, on an annual basis, the rate we will pay for 
hire for the coming year, 

2, Any truck owner can submit his name for our hiring list. If he meets 
certain basic requirements for insurance, registration, etc, his name 
Is listed. The current List has 95 names. 

3, When the need for trucks or equipment arises which cannot be met by 
City-owned trucks or equipment, private equipment is hired from suppliers 
on the noted list. Basically the policy has been to hire only one piece 
of equipment from each supplier per branch thus distributing the hiring to 
as many suppliers as possible. There is no obligation on the part of the 
suppliers to have equipment available for the City's use and in peak periods 
it is sometimes difficult to obtain equipment. The rates paid to suppliers 
are based on the minimum going rates in the Greater Vancouver area. 

While the Engineering Department has, in general, found this system 
satisfactory, there are certain points which should be listed: 

(a) The suppliers do not guarantee that equipment will be available for 
the City's use at any given time. In peak periods this results in 
considerable searching and delay in obtaining the necessary equipment. 
These delays alone have not been considered serious enough to warrant 
changing the system. 


Cont'd 
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Clause 4 Cont'd 


(b) Comparison of the prices paid by the City with those paid by municipalities 
hiring under contract shows that the prices paid by the City are very 
similar to those obtained under contract. 

(c) From time to time complaints have been received objecting to the system 
now used by the City and requesting that the City call for tenders for 
trucking requirements. 

Occasionally special circumstances arise which' call for a variation in 
our pattern, such as a recent case where six trucks were hired without operator's 
to meet a short term need. In general, these special needs are accommodated 
within the system set out above. 

In our efforts to improve the system we have examined a number of 
methods used in other municipalities. All the methods represent a 
compromise between the flexibility demanded by the operational requirements 
and the tendency towards fixed control inherent in the administrative function. 
We have been unable to find a perfect system. 

The system which Council considered, and rejected in 1967 was for 
a formal contracting procedure for hiring trucks. Council at that time took 
the view that such a scheme might concentrate the City business into the hands 
of a very few major contractors, to the detriment of the small independent 
operators who were traditionally employed. Works prospects now indicate a 
decline in the amount of hiring which will be done, and a formal contracting 
procedure would therefore be inappropriate now. Bumaby, which pioneered the 
formal contract system, has found it to be cvimbersome to use, and has since 
abandoned the system. 

In our examination of alternative methods we have concentrated on 
those which are relatively simple, flexible, economical to operate and still 
provide fair treatment to the contractors. There seem to be two possibilities 
which meet these requirement s : - 

1. A rotation system in which all qualified applicants go on a list and are 
hired in strict rotation. 

2. A price order system in which qualified applicants bid for work and are 
hired in price order. 

Each of these systems poses some operational problems and would 
certainly increase our costs of operation. We can find no system which 
would operate as economically as our present one. We have summarized the 
major advantages and disadvantages of the three systems below. 


COMPARISON OF TRUCK HIRING SYSTEMS 


1. PRESENT INFORMAL SYSTEM - Advantages 

Disadvantages 


2. ROTATION HIRING 


3. PRICE-ORDER HIRING 


Advantages 
Disadvantages 


Advantages 
Disadvantages 


Flexible, Economical, 
provides service satisfactory 
to Engineering Department. 
Subject to complaints from 
contractors. 

Flexible. Fairly simple to operate. 

Spreads business very thinly. 
Increases problem of maintaining 
standard f» 

Stifles incentive among operators. 
More costly to operate than present 
system. 

Assures low prices. 
Fairly simple to operate. 
Encourages marginal operators. 
Concentrates business to certain 
suppliers. 

Discourages incentive in performance, 
Maximizes problem of maintaining 
standards. 

More costly to operate than present 
system. 
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In view of the recurrent complaints which the Aldermen hear on this subject 
the City Engineer presents this report for CONSIDERATION by Council. If Council 
wishes to reconsider the 1967 decision to continue the present hiring system the 
City Engineer will prepare a detailed examination of the alternatives together 
with the costs anticipated." 


The City Manager submits the report of the City Engineer for Council 


CONSIDERATION. 


FOR COJMCI':. ACTiON SEE PAGE{S) 
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BUILDING & PLANNING MATTERS 


RECOMMENDATION 


1. Development Permit Application #76456 - 
3237 Celtic Street 


The Director of Planning reports as follows: 

"Development Permit Application #76456 had been filed by Mr. D. E. White to 
construct a two storey dwelling and a 20' xl65' stable for horses on the 
north-western portion of this site. The applicant also requests permission 
to keep six (6) horses on this site. 

The site is located in an RA-1 (Limited Agricultural District). Section 10(16)(c) 
of the Zoning and Development By-law requires that the keeping or housing 
of horses is subject to the approval of City Council. 

On January 31, 1977, the Director of Planning approved Development Permit 
Application #76456 for the construction of a two storey dwelling and a 
stable for horses on the north-western portion of the site, subject to 
the following condition: 

'Prior to the issuance of the Development Permit: 

... approval is to be first received from City Council for the 
keeping and boarding of a maximum of six (6) horses on this 
site. ' 


RECOMMENDED : 


That City Council approve the keeping and boarding of a 
maximup of six (6) horses at 3237 Celtic Street." 


The City Manager RECOMMENDS that the recommendation of 
the Director of Planning be approved. 


2. Development Permit Application #71880 - Proposed 
Emergency Facilities for Vancouver General 
Hospital - 920 West 10th Avenue 


The Director of Planning reports as follows: 

"Hansen & Erb, Architects, have filed Development Permit Application 
#71880 on behalf of Vancouver General Hospital to construct a one 
storey and basement building to contain the Emergency Department. 

On June 29, 1969, City Council approved the rezoning of this site 
along with the overall Vancouver General Hospital Complex to CD-I 
subject to several conditions which were attached by resolution of 
Council. Two of these conditions were: 

'1. Building Site Coverage - the maximum site coverage 

by buildings not to exceed 23% of the gross site area. 

2. Landscaping - the provision of landscaped open space 
not to be less than 30-40% of the gross site area.' 

The proposed development which also includes demolition of some older 
existing buildings would increase the Building Site Coverage to 40.3% 
which is only an increase of 2.8% over the existing total site coverage. 
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No detailed plans have been submitted on the landscaped area of the 
total site, however, the proposed structure would not materially 
alter the amount of landscaped open space. 

It is noted that the situation has changed considerably regarding 
this Hospital site since the CD-I Zoning was established in 1969 
and it is considered that a revised plan should be produced for 
the area. Staff of the Hospital have indicated that they would be 
prepared to participate in formulating a new plan. Due to the 
urgent requirement for the Hospital Emergency facilities it is 
feit that this Development Permit Application should not be held 
at this time pending a revised overall plan. 

Recommendation 

That the Director of Planning be authorized to issue Development Permit 
Application #71880 for the construction of the building for the 
emergency facilities with a total site coverage of 40.3% and further, 
that Council ask the Vancouver General Hospital to produce for review 
by Council a revised plan for the Hospital facilities in this CD-I 
area. " 

The City Manager RECOMMENDS that the reconunendation of the 
Director of Planning be approved. 


3. Rezoning Application - 3665 Kingsway - Lot B, 
Block 6, D.L. 36 and 49, N.W.D., Plan 8825 


The Director of Planning reports as follows: 

'An application has been received from Mr. B. Ledingham, President, Ledingham 
Properties Ltd., requesting an amendment to the Zoning and Development By-Law 
No. 3575 whereby the above-mentioned property be rezoned from (M-1) Industrial 
District to (C-2) Commercial District for the purpose of: 

'Developing commercial facilities in keeping with City of Vancouver 
Zoning and Development By-Law No. 3575 for (C-2) Commercial District.' 

SITE DESCRIPTION 

The site is located on the north side of Kingsway between Boundary Road and Ormidale 
Street. The site has a frontage of 232 feet along Kingsway, 169 feet along Boundary 
Road, 231 feet along the lane and 185 feet along Ormidale Street, for a total site 
area of 41,232 square feet. (See Appendix A). The site, one parcel, is zoned (M-1) 
Industrial District and is presently undeveloped. 

The lands to the north are zoned (RS-1) One Family Dwelling District and are 
developed with one family dwellings. The lands to the west and south are zoned 
and developed as (C-2) Commercial District. The property to the south is developed 
as a public utility. The lands generally along both sides of Kingsway are zoned and 
developed as (C-2) Commercial District. The lands to the east, in Burnaby are being 
developed with the B.C. Telephone Company office building as part of the developing 
regional town centre. The lands located at the southeast corner of Kingsway and 
Boundary Road in Burnaby are developed as Central Park. 

PROPOSED DEVELOPMENT 

The applicant submitted a set of drawings with the application which were stamped 
"Received, City Planning Department, August 17, 1976". The plans indicate a three- 
storey building containing offices, a restaurant, a bank, retail space and two levels 
of underground parking. Vehicular ingress and egress to the parking is provided from 
Ormidale Street. The drawings indicate a plaza at the southeast corner of the site. 
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CALCULATIONS 

Site Area: 

Gross Floor Area: 
Office Use: 

Gross Floor Space Ratio: 
Office Use: 

Height: 


Off-Street Parking: 


Off -Street Loading: 


41 ,232 square feet 

72,160 square feet 
45,916 square feet 

1.75 
1.11 

49 feet plus two levels of underground parking as 
measured from Boundary Road. However, as the height 
of the building exceeds 40 feet, relaxation by the 
Director of Planning is required. It should be noted 
that along Kingsway the proposed development is three 
storeys (32 feet) in height. 


Required: 
Proposed: 

Required: 
Proposed: 


139 
142 

4 
1 


URBAN DESIGN PANEL 

The Urban Design Panel considered the application on August 5, 1976 and recommended: 

'That the rezoning be approved and the design be brought back after the 
land is rezoned. ' 

CITY ENGINEER 

The City Engineer, in a memorandum dated September 23, 1976, comments as follows: 

'1. Vehicular ingress and egress is acceptable from Ormidale Street. 

2. Boundary Road street widening - no further widening required for 
west side of Boundary Road. 

3. Off-street parking and loading - 

(a) Number of loading bays not indicated. Area designated for 
loading not properly laid out and will be difficult to secure. 

(b) Parking layout poor re: circulation, stalls, aisles and 
clearances are substandard. 

4. Other comments: 

(a) Building grades are required along with design elevation 
of all entrances. 

(b) Garbage facilities should be indicated.' 

ANALYSIS 


On March 8, 1977 Council considered a recommendation from the Director of Planning 
to withdraw the application to amend the text of the (C-2) Commercial District 
schedule whereby offices would be restricted as an outright use to a maximum 
floor space ratio of 1.2 and a maximum floor area of 5,000 square feet. Council 
resolved that the application be withdrawn and further approved the Director of_ 
Planning's second recommendation to monitor office development in the C-2 District 
and report back with in six months. 


It is felt wise to keep within both the present zoning character of this area and the 
developing policies of the City regarding the (C-2) District Schedule. Any alteration 
to this position would require a detailed area planning study of this part of the City. 

A letter was received on January 30, 1977 from the Killarney Champlain Citizens for 
Action requesting that the rezoning of this site be withheld until such time as the 
Joyce Street bus loop, overall transit plan for southeast Vancouver and South Burnaby, 
and commercial needs of the new B.C. Telephone building are resolved. See Appendix B 
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for the full text of the letter. The rezoning of this site to (C-2) Commercial District 
is thought to be logical and appropriate given the zoning and development on the 
surrounding lands. Furthermore, transportation issues extend far beyond this specific 
site and will only be resolved after extensive study of both this area and regional 
transportation needs. 

The Director of Planning is prepared to favourably consider the proposed development, 
however in relaxing the height, whifch exceeds 40 feet as measured from the Pf^^an grade 
of Boundary Road, the Director of Planning shall have regard to the one-family dwellings 
to the north. The Vancouver City Planning Commission, when considering this applicat- 
ion on October 6, 1976 concurred with the recommendation of the Director of Planning. 

RECOMMENDATION: The Director of Planning recommends that the 
application to rezone be approved." 

The City Manager RECOMMENDS that the report of the Director of 
Planning be received and the whole matter be referred to a 
Public Hearing. 


4. Rezoning Application - Southeast Corner of 
S.W. Marine Drive and Ash Street - Lot A, 
Plan 4690, Block 7, D.L. 311 


The Director of Planning reports as follows: 

'An application has been received from Mr. M.E. Hardisty requesting an 
amendment to the Zoning and Development By-Law No. 3575 whereby the 
above-mentioned property be rezoned from (RT-2) Two-Family Dwelling 
District to (CD-I) Comprehensive Development District and (M-1) Indust- 
rial District for the purpose of: 

'The development of the north portion of this lot with a 300 
seat restaurant under requested (CD-I) zoning and subdividing 
this lot and zoning the south portion for future (M-1) Industrial 
development. ' 

SITE DESCRIPTION 

The site is located on the southeast corner of S.W. Marine Drive and Ash Street. 
The "L"-shaped site fronts onto S.W. Marine Drive and is flanked on the west by 
Ash Street and on the east by Cambie Street. Frontage distance along S.W. Marine 
Drive is 214 feet and total site size is 92,980 square feet. (See Appendix A). 

The site is zoned (RT-2) Two-Family Dwelling District and developed with a large 
duplex on the northwest corner of the site, six old motel units on the southwest 
corner and mobile homes/trailers throughout the remaining area of the site. 
(See Appendix B). 

The lands to the west are zoned (CD-I) Comprehensive Development District and 
developed with a restaurant, a bank and an office building. The lands to the 
northwest and fronting onto the north side of S.W. Marine Drive are zoned (RS-1) 
One-Family Dwelling District and are generally vacant with portions allocated for 
future park use. The lands to the northeast and fronting onto the north side of 
S.W. Marine Drive are zoned (C-1) Commercial District and developed with two 
gasoline service stations. The lands to the east of the site are zoned (RT-2) 
Two-Family Dwelling District and generally developed with one-family dwellings 
on those lands fronting onto S.W. Marine Drive and two-family dwellings on those 
lands fronting onto Cambie Street. Further to the east, across Cambie Street, 
the lands are zoned (M-1) Industrial District and are developed with a public 
authority (I.C.B.C.) on the northerly portion and are vacant to the south. The 
lands to the south are zoned (M-2) Industrial District and developed with various 


Cont'd 


0182 


Manager's Report, March 25, 1977 (BUILDING: A-4 - 5) 


Clause #4 continued: 


industrial uses (metal processing, clay products manufacturing, cement contract- 
ing) and some older one-family dwellings. The lands to the southwest are zoned 
(RT-2) Two-Family Dwelling District and developed with 36 one and two-family 
dwellings. These dwellings vary greatly in age, visual inspection of the 
exteriors, indicating that most are in good condition. 


BACKGROUND 

In 1940 permits were issued for construction of and addition to a bungalow court 
on the southwest corner of the site. A permit was issued in 1947 to permit con- 
struction of a washroom for ten trailers on the site which were approved by 
Council. 

The large one-family dwelling located on the northwest corner of the site was 
converted into a duplex under a permit issued in 1957. In an Inspector's report 
in July 1964, it was noted that a portion of this duplex was being used as an 
office for the trailer court. 


The trailer court has been a non-conforming use on this site since 1956 as this 
use is not permitted in the (RT-2) Two-Family Dwelling District under the Zoning 
and Development By-Law No. 3575. Development Permits have therefore not been 
issued for expansion or further development of the trailer court. Permits have, 
however, been issued for electrical and plumbing installations necessary to bring 
the trailers up to the standards required by code. 

A number of enquiries have come forv/ard in recent years concerning possible re- 
development of this site. An enquiry regarding development of townhouses under 
the existing zoning was not encouraged as this site was felt to be inappropriate 
for residential use given the industrial character of the area and concern with 
the safety of residents having to cross S.W. Marine Drive. An enquiry was 
received in November 1975 regarding possible rezoning to permit retail stores, 
office and a restaurant. In responding to this enquiry, the Department indicated 
that high quality industrial uses were felt to be appropriate for this site and 
that support could not be given to the proposed corrmercial use of this property. 

PROPOSED DEVELOPMENT 

The applicant submitted a set of drawings with the application which were stamped 
"Received, City Planning Department, January 6, 1977". The plans indicate a rest- 
aurant with a seating capacity of approximately 300 and ancillary surface parking. 
These plans pertain to the northerly portion of the site only for which a rezoning 
to (CD-I) Comprehensive Development District is requested. 

No plans were submitted for the southerly portion of the site for which a rezoning 
to (M-1) Industrial District is requested. 

CALCULATIONS (Proposed restaurant development on northerly portion of the site) 

Site Area: 51,080 square feet 

Proposed Floor Area: 9,397 square feet 

Floor Space Ratio: Proposed: 0.183 

Height: Proposed: 20 feet 

Parking: Proposed: 90 spaces 

Required: 21 spaces 

Loading: Proposed: Number of spaces not indicated although 

loading deck is proposed. 

Required: 2 spaces (under Section 13) 

NOTE : For comparison purposes, the development on the lands to the west zoned 
as (CD-I) Comprehensive Development District, was restricted to a height 
of two storeys and approved at a floor space ratio of 0.4. 
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Board of Acaministration , October 16, 1970 (FINANCE - 1) 

FINANCE MATTERS 

RE CCMMENDAT I ONS 

1. Filing System - 

Property & Insurance Office 

The Director of Finance and the Administrative Analyst 
report as follows: 

"The Property & Insurance Office is scheduled for relocation 
into the East Wing of the City Hall in the near future. The 
filing requirements of this Office have been reviewed in 
keeping with the approaches adopted for other East Wing 
occupants. The majority of files held by this Office relate 
to the acquisition, sale, rental and lease of City properties 
and by their very nature must be retained for long periods . 
The growth rate exceeds deletions and it is anticipated that 
this condition will continue for the foreseeable future. 

The rental and lease aspects of this filing system lend 
themselves to open shelf filing similar to that authorized 
for the Permits & Licenses, Law and Health Departments. It 
is, therefore, recommended that open shelf filing be autho- 
rized for the Office of the Supervisor of Property & Insurance 
at an estimated cost of $1,960.00. This will enable present 
and future needs to be met with an estimated floor space 
requirement of 14 sq. ft. as against 25 sq. ft. currently in 
use . 

Seven (7) filing cabinets will become surplus after imple- 
mentation of this recommendation and will be disposed of 
under standard procedures for surplus items. 

The Comptroller of Accounts advises that funds are available 
for transfer within the Departmental budget due to staff 
vacancies . 

Purchasing Procedure ; 

On September 9, 1969, Council authorized the acquisition of 
open shelf filing equipment for the Social Service, Health 
& Law Departments. In dealing with this matter Council was 
advised that the Purchasing Department recommended a system 
developed by 'Tab Products Co.' This system has a number of 
patented features and there is no other system on the market 
which will perform many of the functions with equal facility. 
Calling of tenders will not produce bids for equally accept- 
able equipnent. 

RECOMMENDED : 

(a) That open shelf filing be installed in the Property & 
Insurance Office in the East Wing, City Hall, at an 
estimated cost of $1,960.00. Funds to be provided by 
a transfer of appropriations within their departmental 
budget . 
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URBAN DESIGN PANEL 

The Urban Design Panel considered the application on January 20, 1977 and reported 
as follows: 

'That the rezoning be approved and that the site planning be improved when 
the proposal is submitted for a Development Permit Application.' 

Discussions with the Urban Design Group and the Urban Design Panel indicate that 
further consideration should be given to the location of both the restaurant and 
ancillary parking with regard to the environment as viewed from within the rest- 
aurant and the relationship of the proposed development to existing residential 
development on the east and southwest. Subsequent discussions with the architect 
indicate that revised site plans are being prepared to accommodate these concerns. 

CITY ENGINEER 

The City Engineer has no objections to the proposal provided that: 

1. The east 10 feet of the easterly portion of the proposed (CD-I) 
area is dedicated for lane purposes and the lane outlet to 

Ash Street, or a turnaround satisfactory to the City Engineer, 
is provided in the southerly portion of the proposed (CD-I) area. 

2. Boulevard crossings to serve the development are approved by 
the City Engineer. 

ANALYSIS 

Most lands south of Marine Drive and east of Angus Drive are zoned for industrial 
use. Lands south of S.W. Marine Drive and zoned for industrial uses are largely 
developed at present, giving the area a strong industrial character. Isolated 
areas of land in this area are, however, zoned to permit residential and commercial 
development. Expansion of these isolated zones has not been encouraged as the area 
is felt to be most appropriately developed with industrial uses. High quality 
industrial development has been encouraged particularly for those lands fronting 
onto the south side of Marine Drive. 

Under the existing zoning on this site, townhouses may be permitted as a conditional 
use. This type of development is felt to be inappropriate, given the existing 
industrial character of the area, traffic and the desirability of promoting high 
quality industrial development along the south side of Marine Drive. 

A restaurant is permitted as an outright use under the (M-1) Industrial District 
Schedule and as a conditional use under the (M-2) Industrial District Schedule. 
Both the (M-1) and (M-2) Industrial District Schedules would, however, permit many 
uses and a form of development which would be inappropriate for this site. For 
this reason, (CD-I) Comprehensive Development District By-Laws have been enacted 
to specifically control the permitted uses and conditions of development for some 
parcels of land south of Marine Drive. 

The site and lands to the east, south and west were zoned (RT-2) Two-Family Dwelling 
District in 1938 with enactment of the Zoning By-Law No. 2516. In August 1958 the 
lands south of the site were rezoned from (RT-2) Two-Family Dwelling District to 
(M-2) Industrial District. In February 1971 the lands to the west of the site were 
rezoned from (RT-2) Two-Family Dwelling District to (CD-I) Comprehensive Development 
District, the CD-I By-Law specifying a restricted list of uses including a bank, 
office building and restaurant (excluding a Drive-In) which have subsequently been 
developed. The office building is currently vacant. One condition of development 
was provision of a 40-foot landscaped setback along Marine Drive. The form of 
development and permitted uses were greatly conditioned by the existence of the 
residential development to the south. 

A rezoning application requesting rezoning of two lots at the southwest corner of 
S.W. Marine Drive and Cambie Street from existing (RT-2) Two-Family Dwelling 
District to (C-1) Commercial District was withdrawn in November 1972 when the 
Department recommended that the rezoning be refused. Refusal was recommended as 
the proposed office building was felt to be inappropriate, given the Department's 
desire that these lands be developed with high quality industrial uses. 
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Due to a lack of funds, which would permit acquisition by the City of the remaining 
lands south of S.W. Marine Drive zoned as (RT-2) Two-Family Dwelling District, 
permits were issued in recent years for construction of additions and new Two-Family 
Dwellings on properties to the southwest of the site. It is still felt that on a 
long term basis these lands would be most appropriately developed with high quality 
industrial uses such as warehousing, wholesaling and light manufacturing. 

The form of development desired for the site is similar to that which exists on the 
lands to the west zoned as (CD-I) Comprehensive Development District and on the 
lands to the east at the southeast corner of Cambie Street and S.W. Marine Drive 
which are developed with a public authority use (I.CB.C). 

A proposed (CD-I) Comprehensive Development District By-Law and conditions of 
development, which would produce the form of development desired, are attached 
to this report as Appendix D. 

The Director of Planning recommends: 

1. A. That the reznninas of the southerly portion of Lot A, Plan 4690, 
Block 7, D.L. 311, measuring ± 118.9 feet, from (RT-2) Two-Family 
Dwelling District to (M-1) Industrial District be approved, subject 
to the following conditions: 


i) The site (Lot A, Plan 4690, Block 7, D.L. 311) be first 
subdivided into the south 118.9 feet and the remainder, and 
that the owner dedicate to the City the required lands for 
lane as determined by the City Engineer and that these be 
so registered in the Land Registry Office. 

ii) The detailed scheme of Development in a Development Permit 
Application be first approved by the Director of Planning 
after advice from the Urban Design Panel, having particular 
regard to the surrounding residential development. 

iii) Crossing and lane turnaround, if necessary, to be to the 
satisfaction of the City Engineer. 

Should the above conditions not be complied with by the owners within 
one year from the date of the Public Hearing, then any approval granted 
at the Public Hearing shall expire. 

B. That the rezoning of the northerly portion of the site (being Lot A, 
Plan 4690, Block 7, D.L. 311 except the southerly ±118.9 feet) from 
(RT-2) Two-Family Dwelling District to (CD-I) Comprehensive Development 
District in accord with the draft By-Law wherein uses and form of 
development are restricted to that shown in Appendix D, be approved 
subject to the following conditions: 

i) The site (Lot A, Plan 4690, Block 7, D.L. 311) be first subdivided 
into the south 118.9 feet and the remainder and that the owner 
dedicate to the City the required lands for a lane as determined 
by the City Engineer and that these be so registered in the Land 
Registry Office. 

ii) The detailed scheme of development in a Development Permit Applic- 
ation shall first be approved by the Director of Planning following 
advice from the Urban Design Panel, having due regard to the quality 
of the overall design, the provision and maintenance of landscaping 
traffic circulation, ingress and egress, off-street parking and 
loading, garbage collection facilities and the provision and 
location of mechanical equipment and provision and maintenance of 
pollution control equipment. 

iii) Crossing and lane turnaround, if necessary, to be to the satisfaction 
of the City Engineer. 
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Should the above conditions not be complied with by the owners within 180 
days from the date of the Public Hearing, then any approval granted at 
the Public Hearing shall expire. 

2. The Director of Planning be instructed to make application to amend 

Schedule 1 of By-Law No. 4810, being the Sign By-Law, to establish a 
Sign Schedule whose control shall be applicable to the new (CD-I) 
Comprehensive Development District being created. 

The Director of Planning further recommends that this report be 
received and be referred to a Public Hearing after a report from 
the Vancouver City Planning Commission. 

The City Manager RECOMMENDS that the report of the Director of 
Planning be received and the whole matter be referred to a 
Public Hearing. 


Rezoning Application - Southeast Corner of S.E. Marine 
Drive and Kerr Street - Lot 2 (except 'A') of Lot 'A', 
Block 8, D.L. 330-331 


The Director of Planning reports as follows: 

'An application has been received from Mr. A.T. Gjernes, Nesbitt Building 
and Development Ltd., requesting an amendment to the Zoning and Development 
By-law No. 3575 whereby the above-mentioned property be rezoned from (C-1) 
Commercial District and (RT-2) Two-Family I>velling District to (CD-I) 
Comprehensive Development District for the purpose of: 

- Developing a two-storey warehouse and ancillary office complex 

- Total building area to be approximately 12,000 square feet on 
16,000 square foot site area (max, F.S.R. of 1.0) 

- Site coverage will be approximately .50'. 

SITE DESCRIPTION 

The site is located on the southeast corner of S.E. Marine Drive and Kerr Street. 
The rectangular site measures 93 feet along S.E. Marine Drive and 172 feet along 
Kerr Street, producing a site area of 15,996 square feet. (See Appendix A). 

The site is currently zoned (C-1) Commercial District on the northerly 100 feet 
and (RT-2) Two-Family Dwelling District on the southerly 72 feet. No development 
exists on the site although extensive land fill has been placed. 

The lands directly to the south are zoned (RT-2) Two-Family Dwelling District and 
developed with a one-family dwelling in good condition. The lands further to the 
south are zoned (M-1) Industrial District and developed with a lumberyard. The 
lands to the east are zoned (RT-2) Two-Family Dwelling District and developed 
with One-Family Dwellings on the adjacent three lots and lumber storage on the 
southerly portion of the lands owned by Spool's Lumber further to the east 
(approved by the Board of Variance for a limited period of time and subject 
to review without prejudice). 

The lands to the north are zoned (RS-1) One-Family Dwelling District and are 
presently vacant. The lands are city-owned and designated for future park 
use. The lands to the northwest are zoned (RS-1) One-Family Dwelling District 
and developed as a golf course. The lands to the west are zoned (CD-I) 
Conprehensi ve Development District to permit limited industrial uses and are 
presently vacant. 

BACKGROUND 

According to City records the zoning on this block has been in existence since 
1938. 
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In September 1959 City Council approved of the recommendations of the Technical 
Planning Board that all lands south of S.E. Marine Drive be rezoned to (CD-I) 
Comprehensive Development District for the development of high quality industrial 
estates and that lands should be consolidated into larger parcels for a better 
form of development. 


Rezoning to (CD-I) Comprehensive Development District for industrial use 
was subsequently approved at a Public Hearing in May 1960 for the lands 
bounded by Kerr Street on the west, Boundary Road on the east, Kent Street 
on the south and the realigned S.E. Marine Drive on the north. Approval was 
granted subject to a number of conditions. The amending By-Law has not been 
enacted. A report on these lands will be presented to Council later in 
1977. 

Rezoning for lands to the west of Kerr Street to (CD-I) Comprehensive 
Development District was approved and the amending By-Law enacted. 
Successful attempts to bring about larger sites and a good form of 
industrial development in this area have been aided by this (CD-I) 
Comprehensive Development District and also by City ownership of several 
parcels of land. 

Through consistent policy application, industrial development in the area 
to the west of Kerr Street has been successfully limited to warehousing, 
wholesaling and light manufacturing contained within completely enclosed 
buildings except for parking and loading. The policy also includes provision 
of a landscaped setback from Marine Drive and the discouragement of office 
and retail development. 

PROPOSED DEVELOPMENT 

The applicant submitted a set of drawings with the application which were 
stamped "Received, City Planning Department, August 12th, 1976." The plans 
indicate a warehouse with ancillary office, having a height along S.E. Marine 
Drive of one storey and a two-storey height adjacent to the residentially- 
zoned property at the rear due to the slope of the land. 

CALCULATIONS 

Site Area: 

Floor Area: 

Floor Space Ratio: 

Parking Spaces: 


Loading Spaces: 


CITY ENGINEER 

The City Engineer has no objections to this proposed rezoning but points out 
that sewage will have to be pumped to Marine Drive. Detailed provisions for 
services, access, etc., will be dealt with at the Development Permit stage. 

ANALYSIS 

The form of development presented with the application (warehousing, two 
storeys in height with a landscaped setback) is appropriate and would be 
permitted under the (M-1) Industrial District Schedule. There is, however, 
no guarantee within the (M-1) Industrial District that this would be the 
ultimate form of development. The outright uses and development that may be 
permitted under the (M-1) Industrial District - for example: automobile 
repair shop, restaurant, gasoline service station - would not be appropriate. 


15,996 square feet 

11,006 square feet {% office not indicated) 
0.688 

Proposed: 9 

Required: 9 (Assuming maximum ancillary office 
space of 1/3 gross floor area) 

Proposed: 3 
Required: 3 
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Clause #5 continued : 

While industrial development as proposed by the applicant is acceptable for 
this area, the (M-1) Industrial District zoning is inappropriate for the 
area east of Kerr Street in the same way that it was felt to be inappropriate 
for the area west of Kerr Street. The (CD-I) Comprehensive Development 
District approved for the area west of Kerr Street and the policy applied to 
it has produced the type of high quality industrial development which should 
be encouraged for the lands east of Kerr Street. 

The ownership of land in the vicinity is shown on the attached map (See 
Appendix B). The large land owners are the City of Vancouver, MacMillan- 
Bloedel and Spool's Lumber. 

City-owned lands in the area are being held awaiting consolidation, servicing 
and a policy on zoning and marketing. A policy regarding both City and 
privately-owned lands in the area is the subject of a report to City Council 
in 1977. 

The MacMillan-Bloedel lands located north of the railway are at present used 
for storage and are, for the most part, zoned (M-1) Industrial District. 
There is, no active proposal for further development of this property. 

Spool's Lumber have been located in this area for years and have gradually 
been consolidating land. Lumber piles or sheds are located on a portion of 
their property zoned as (RT-2) Two-Family Dwelling District, having been 
permitted through successful annual appeal to the Board of Variance since, 
April 1967 (Appeal No. 16491). Appeals have been granted for one year terms 
only pending a review of the current zoning of these lands. Spool's Lumber 
have considered comprehensive development plans for a number of years but 
no proposals have been forthcoming. 

The site indicated on the map as Site No. 2 (See Appendix B) is a private home. 
The owner, Mr. W. Steele, does not wish to sell or enter into consolidation 
at this time. 

The site indicated on the map as Site No. 3 (See Appendix B) is also privately 
owned. The owner, Mr. T. Mare, is waiting for potential industrial development. 
The proposed rezoning of this site cannot be considered in isolation of 
surrounding lands. 

Through discussions with the Department, the applicant, Mr. A.T. Gjernes, 
agreed to amend his application to request (CD-I) Comprehensive Development 
District as opposed to his initial application for (M-1) Industrial District 
zoning. 

In view of the City's desire to promote and maintain high amenity industrial/ 
warehouse development along S.E. Marine Drive and at the same time give 
assurance to the applicant and other property owners in the area, it is 
proposed that the application to rezone the site to (CD-I) Comprehensive 
Development District be permitted but that the Director of Planning also be 
directed to make application to rezone to (CD-I) Comprehensive Development 
District the larger area bounded by S.E. Marine Drive on the north. Hartley 
Street on the east, Kent Avenue on the south and Kerr Street on the west. 
The appropriate (CD-I) Comprehensive Development District By-law would 
permit warehousing, wholesaling and light manufacturing uses to be conducted 
within completely enclosed buildings except for parking and loading. A 
maximum floor space ratio of 1.0, a maximum height of 40 feet or three 
storeys and a 40 foot landscaped setback from S.E. Marine Drive would also 
be included in the appropriate (CD-I) Comprehensive Development District 
By-law and conditions of development to promote high amenity development. 

A proposed (CD-I) Comprehensive Development District Draft By-law and 
conditions of development are attached to this report (See Appendix C). The 
applicant, Mr. A.T. Gjernes, supports the draft by-law and conditions of 
deve lopment. 
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(BUILDING: A-4 - 


0488 

11) 


RECOMMENDATION : 

1. The Director of Planning be instructed to make application to: 

(a) Rezone the lands bounded by S.E. Marine Drive on the north. 
Hartley Street on the east, Kent Avenue on the south and Kerr 
Street on the west to (CD-I) Comprehensive Development District 
in accord with the draft By-law and conditions of development 
attached to this report as Appendix C. These lands incorporate 
the site for which rezoning is requested by Mr. A.T. Gjernes. 

(b) Amend Schedule 1 of By-law No. 4810, being the Sign By-law, to 
establish a Sign Schedule whose control shall be applicable to 
the district. 

2. The Director of Planning recommends that the following recommendation 
be received and the whole matter be referred to a Public Hearing after 
a report from the Vancouver City Planning Commission: 

(a) That the Director of Planning application be approved. ' 


The City Manager RECOMMENDS that the report of the Director of Planning 
be received and the whole matter be referred to a Public Hearing. 


FOR COUMCIL ACTION SEE PAGE(S) fl^ 
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FIRE AND TRAFFIC MATTERS 


CONSIDERATION 

1. Street Closures in Gastown to Accoininodate a Rain Festival 

The City Engineer reports as follows : 

"In a letter dated February 24, 1977, Mr. A. Bowen, Secretary of the 
Gastown Historic Area Co-ordinating Committee, requested that certain streets 
in Gastown be closed to vehicular traffic on Sunday, April 3, 1977 from 10:00 a.m. 
to 10:00 p.m. to accommodate a Rain Festival. 

The proposed area for the Rain Festival celebrations as set out in their 
letter has been amended by the deletion of the 200 block Carrall Street and the 
unit block Powell Street. A further amendment in their program is the Committee's 
decision to not include the 20-foot diameter above ground swimming pool in this 
year's celebrations. 

Upon receipt of the request to hold the Rain Festival, a meeting was 
held between the Engineering Department, Police Department, Planning Department 
and the secretary of the Gastown Historic Area Co-ordinating Committee to ensure 
that this event would be successful. The deletion of the 200 block Carrall and 
the unit block Powell Streets, necessary to facilitate transit services, was 
agreed to by the Co-ordinating Committee. The decision to not include the 
swimming pool in this year's event was due to construction problems encountered 
in setting it up. The streets requested to be closed are: 

Water Street, from Cordova Street to Carrall Street 
Alexander Street, from Carrall Street to Columbia Street 
Carrall Street, from Powell Street to its north end 

Abbott Street, from the lane north of Cordova Street to its north end 
Cambie Street, from the lane north of Cordova Street to its north end. 

The Police Department will provide special attention for this event. 
Further, there will be no disruption to transit. 

There are no objections to the proposal from a Traffic Engineering 
standpoint . 

Should Council approve the applicant's request to close to vehicular 
traffic Water Street, from Cordova to Carrall Streets; Alexander Street, from 
Carrall to Columbia Streets; Carrall Street from Powell Street to its north end; 
Abbott Street from the lane north of Cordova Street to its north end; Cambie 
Street from the lane north of Cordova to its north end, on Sunday, April 3, 
1977 from 10:00 a.m. to 10:00 p.m., such approval should be subject to the 
following conditions : 

1. The applicant enter into an arrangement satisfactory to the 
Director of Legal Services indemnifying the City against all 
claims that may arise from the proposed closure, such indemnity 
to be in the form of insurance in which the City of Vancouver 
is named insured. 

2. Any food concessions be approved by the City Health Department. 

3. The costs of any street cleaning required over and above normal 
street cleaning be borne by the applicant. 

4. The costs of temporary traffic controls be borne by the applicant. 

In connection with items (3) and (4) , the applicant requests a grant 
to cover the costs of temporary signing and barricading as well as extra street 
cleaning. It is estimated that the cost of this work will be $700. 


Continued 
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Clause No. 1 Continued 

Should Council decide in favour of the applicant's request to defray 
the costs of City services, it is suggested that this be done in the form of a 
grant in order that funds may be apportioned to the applicable appropriations. 
The Comptroller of Budgets advises that, if approved, the funding for this 
grant will be provided for in the 1977 operating budget." 

The City Manager submits the above report of the City Engineer for 
Council's CONSIDERATION. 


FOK COUmi ACTION SEE PAGE(S) ...l]^ 
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Manager's Report, March 25, 1977 . 

FINANCE MATTERS 

RECOMMENDATION 


(FINANCE: A-7 - 1) 


1 . Amendments to Sign By-law 

The Directors of Planning, Permits and Licenses, and Legal Services 
report as follows: 

"I. INTRODUCTION 

In the Sign By-law, a number of Sign Schedules were estab- 
lished to regulate signs in various zoned districts of the 
City. These Schedules specify the types of signs permitted 
and controls that apply. The controls are based on uses 
that are allowed in that particular district. Schedule 'I' 
however, covers all areas zoned Comprehensive Development 
District. Because of the highly diversified uses in the 
different Comprehensive Development Districts, it is not 
possible to provide one all-inclusive Schedule that will 
satisfy all their different needs. However, as the regula- 
tions required to control signs for each of the Comprehensive 
Development Districts are often quite similar to those of 
some other Schedules already existing, instead of providing 
a separate schedule for each individual Comprehensive De- 
velopment District, one of the existing Sign Schedules con- 
sidered most appropriate for the district is assigned. For 
instance, a Comprehensive Development District which permits 
only residential uses could be assigned Schedule 'A' which 
deals specifically with residential zones. When the assigned 
Schedule is approved by Council after a Public Hearing and 
the Sign By-law amended, the regulations of the assigned 
Schedule will then apply to that particular district. 


II. ADDITIONS AND DELETIONS TO SCHEDULE 'I' 

Since Council last approved additions to Schedule 'I' on 
January 7, 1976, a number of areas in the City have since 
been rezoned to Comprehensive Development Districts. To 
amend these rezoned areas, the following should be added 
together' with the appropriate Schedules assigned. 


Map 
Index 

No. Location 

116 636 West 10th Ave. (V.G.H.) 

117 Champlain Heights (Areas 

E and F) 


No. of By-law 
which defines 
the C. D. 
Boundaries 

4974 
4986 


118 Block bounded by Foster, 

Tyne, Euclid and Melbourne 4999 

119 West side of Yew Street 

south of S. V7. Marine Drive 5009 

120 West side of Wallace Street 
between West 2nd Avenue and 

Point Grey Road 5011 

121 N. W. Corner of Harold St. 

and School Avenue 5014 

122 Cedar Cottage Area 5016 


Assigned 
Schedule 


B 


(Commercial/ 
Residential) 


B (Subur- 
ban/Commercia 
C-2) 


Cont'd . . 
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Clause #1 continued: 


12 3 2nd Avenue and 4th Avenue 

east of Sasamat 5028 A 

124 Block bounded by Davie, 

Cardero, Pendrell and Nicola 5033 W.E.D. 
(Gabriola Mansion) 


The following should be deleted from Schedule 'I' 
tney nave oeen rezoned to West End District, 

No. of By-law 

Map which defines 

Index the C. D. 

No. Location Boundaries 


as 


Assigned 
Schedule 


East side of Denman be- 
tween Haro and Barclay 4625 

East side of Denman between 

Nelson and Comox 4 295 


B (Local 
Commercial 
C-1) 


III. RE-ARRANGING SCHEDULE 'I' 

When the present list of Comprehensive Development Districts 
for Schedule 'I' was prepared, the various districts were 
numbered according to their locations on a map attached to 
the By-law and not in sequence according to the number of 
the By-law by which the district was rezoned. As more 
Comprehensive Development Districts are added to Schedule 
'I' it would be advantageous for cross-reference purposes 
to list the Comprehensive Development Districts in sequence 
with the order of the By-law in which the district was re- 
zoned. As the Sign By-law is to be reprinted, these proposed 
adjustments should be approved before the reprinting. Ap- 
pendix 'A' shows the re-arranged sequence of Schedule 'I' 
including the new additions and deletions. 


IV. RECOMMENDATION 

It is therefore recommended that: 

A. Council approve the additions and deletions to Schedule 
'I' as indicated in this report. 

B. Schedule 'I' of By-law No. 4810 be deleted and the 
Schedule 'I' attached as Appendix 'A' to this report 
be substituted. 

C. Council instruct the Director of Legal Services to 
prepare the necessary By-law. 

D. Council to set a date for Public Hearing." 


The City Manager RECOMMENDS that the recommendations of the 
Director of Planning, Permits and Licenses, and Legal Services 
be approved . 


2 . Orpheum Theatre Bank Accounts 

The Director of Finance reports as follows. 

"The Orpheum Theatre operation will result in monies being collected and 
requiring deposit to the credit of the City. It is also intended that the 
City provide refreshments at the theatre for a time and funds will be required 
for purchases, which must be paid for immediately at the time of purchase. 


Cont'd , 


Board of Administration, October 16, 1970 


(FINANCE - 2) 


Clause No. 1 (Cont'd.) 

(b) That the City Purchasing Agent be authorized to purchase 
filing equipment for the Property & Insurance Office of 
the same type used in the East Wing." 

Your Board RECOMMENDS that the foregoing recommendations 
of the Director of Finance and the Administrative Analyst be adopted. 

2 . Interest on Prepayment of Taxes 
and Delincpaent Taxes 

Your Board has received the following report from the 
Director of Finance : 

" Interest on Tax Prepayments 

Prior to a Charter amendment at the last session of the 
Legislature, Council had the power to set, by by-law, the 
rate of interest that the City could pay on tax prepayments, 
providing such rate of interest did not exceed 6% . The 
Charter amendment lifted the 6% ceiling and allows Council 
to set the rate as Council considers fit. 

Interest will be paid on tax prepayments received between 
November 1, 1970 and March 31, 1971, from the date of pay- 
ment to June 30, 1971, the approximate date when taxes are 
payable without penalty. 

The larger commercial and industrial concerns are unlikely 
to be attracted by any economic (from the City's point of 
view) interest rate the City can pay. The primary attraction 
is for the smaller taxpayers, particularly those who prefer 
to make regular instalment payments. 

The City's current borrowing rate (prime rate) is 8%, with 
every expectation that it will be 1'^/, in the reasonably near 
future . Considering the clerical cost of handling small 
prepayments, it would be economic for the City to pay 7% on 
tax prepayments for the forthcoming period. 

Recommendation ; 

That Council approve an increase to 7% per annum (from 6%) 
in the rate of interest paid on tax prepayments, commencing 
November 1, 1970, and instruct the Corporation Counsel to 
prepare the necessary amending by-law for Council adoption." 

Your Board RECOMMENDS that the above recommendation of the 
Director of Finance be adopted. 
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(FINANCE: A-7 - 3) 


It is necessary to provide two bank accounts for the Orpheum operation, one 
a transfer account for deposit of monies automatically transferred to the 
City's General Account, and a second chequing account. These accounts can be 
opened at the Bank of Montreal branch at Georgia and Seymour Streets being 
the most convenient to the theatre. 

The Director of Finance requires Council authority to establish a new bank 
account. 

It is therefore RECOMMENDED that - 

A. the Director of Finance be authorized to open two accounts in the 
name of the City of Vancouver with the Bank of Montreal, Georgia and 
Seymour Streets branch, one a transfer account and the second a chequing 
account. 

B. the Director of Finance be authorized to designate the signatories to 
the chequing account as required from time to time." 

The City Manager RECOMMENDS that the foregoing recommendations of 
the Director of Finance be approved. 


CONSIDERATION 


3. Pacific National Exhibition: Request for Earlier 
Opening Time on Sundays 


The Director of Legal Services reports as follows: 

"The following letter has been received from the Pacific National 
Exhibition : 

•We have reviewed the amended By-Laws regarding Sunday 
sports and it is still asked that our request go forward 
to council, asking that they consider amending the City 
Charter so that Sunday sports may be played from the hours 
of 1:00 p.m. to the evening. 

I realize the Sunday theatres are allowed to be open from 
1:30 p.m., but we have had so many requests for a 1:00 p.m. 
opening, and we feel this would better suit events like the 
Grey Cup and Memorial Cup, etc' 

Sections 206A and 206B of the Vancouver Charter are the author- 
izing sections behind our Sunday Sports By-law and our Sunday 
Entertainment By-law. Both sections set the starting time at 
1.30 p.m. 

If Council wishes to grant the P.N.E.'s request it would have 
to be dealt with in next year's Charter Amendments. It is too 
late now to deal with it this year." 


The City Manager submits the foregoing report for the 
CONSIDERATION of Council. 


Cont'd 
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(FINANCE: A-7 - 4) 


RE COMMEN DAT I ON 

4. Revision of the Water Works By-law No. 4848 
and Fee Schedules "A" and "G" 


The City Engineer reports as follows: 

"The cost of installing water service pipes and water meters is recovered from 
the customer from the fees levied under the Water Works By-law. 

The fees for installing water service pipes and water meters were last changed 
in November of 1975. The fees were then set to cover the costs for a one year 
period, January 1st to December 31st, 1976. To keep pace with inflation, a revision 
in the fee schedules is now recommended. The new fees structure recommended will 
cover costs until December 31st, 1977. 


SCHEDULE 'A' : Service Pipe or/ connection fee 


Service Pipe Size 

Present Fee 

Proposed Fee 

3/4" 

$475.00 

$475.00 

1" 

$500.00 

$525.00 

ih" 

$630.00 

$675.00 

2" 

$815.00 

$850.00 

3" 

'at cost' 

'at cost' 

4" 

'at cost' 

'at cost' 

6" 

'at cost' 

'at cost' 

8" 

'at cost' 

'at cost' 

12" 

'at cost' 

'at cost' 


SCHEDULE 'G' 

Fees for Installation of Water 

Meters 



Present Fees 

Proposed 

Fees 

Size of 

Meter 

Meter on 

Meter on 

Meter 

Standard 

on City 

Private 

City 

on Private 

Meter 

property 

Property 

Property 

Property 

5/8" 

$160.00 

$60.00 

$180.00 

$60.00 

3/4" 

$160.00 

$60.00 

$180.00 

$60.00 

1" 

$160.00 

$60.00 

$180.00 

$60.00 

Ih" 

$180.00 

$70.00 

$190.00 

$70.00 

2" 

$190.00 

$80.00 

$200.00 

$80.00 

3" 

$1,200.00 

$120.00 

$1,270.00 

$120.00 

4" 

$1,300.00 

$150.00 

$1,375.00 

$150.00 

6" 

$1,500.00 

$200.00 

$1,590.00 

$200.00 

8" 

'at cost' 


'at cost' 



$1,500.00 Min. 

$250.00 

$1,590.00 

$250.00 

10" 

'at cost' 


'at cost' 



$1,500.00 Min. 

$250.00 

$1,590.00 

$300.00 
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Size of 
Fire line 
Meter 

4" 
6" 
8" 

10" 


PRESENT FEES 

Meter 
on City 
Property 

$1,520.00 

$2,100.00 

'at cost' 
$2,100.00 Min. 

'at cost' 
$2,100.00 Min. 


Meter on 

Private 

Property 

$250.00 
$300.00 
$350.00 

$400.00 


PROPOSED FEES 

Meter on 
City 

Property 

$1,610.00 

$2,225.00 

'at cost' 
$2,225 Min. 

'at cost' 
$2,225.00 Min. 


Meter 

on Private 

Property 

$250.00 
$300.00 
$350.00 

$400.00 


In 1975 the fee for 4-inch and larger service pipe was changed from a 'flat rate' 
to 'at cost'. Because of the increase in the number of large service installation 
primarily firellnes and the wide variation in the cost of installations, it became 
difficult to establish an accurate 'flat rate' fee. An 'at cost' fee was established 
to protect against a possible large discrepancy between installation cost and fees 
collected. A reduction in the demand for large services has not occurred, nor has 
a sufficient history of costs been accumulated to permit a return to a 'flat rate 
fee. 

The estimating of service pipe installation costs takes considerable time. The 
personnel cost are now absorbed in the cost of operating the water system. Should any 
inconvenience or delay to our customers appear due to a further increase in the nvmber 
of service installation requests, a modest surcharge on each estimated installation fee 
may be necessary to cover any increased personnel cost. 

The City Engineer RECOMMENDS that: 

A. The proposed Fee Schedules 'A' and 'G' be approved. 

B. The Director of Legal Services be instructed to prepare 
the necessary amendments to the Water Works By-law. 

C . The new fee schedule be effective one month following 
adoption of Council." 

The City Manager RECOMMENDS that the above recommendations of 
the City Engineer be approved. 


FOR COUNCIL ACTION SEE PA6E(S) 'd:t.L 
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PERSONNEL MATTERS 


RECOMMENDATION 


1 . Business Orientation Programme 

The Director of Personnel Services reports as follows: 

"The Vancouver Chapter of the Administrative Management Society is 
again sponsoring a one-week on-the-job training programme for 
selected students from the Commercial Departments of Vancouver 
Secondary Schools, April 18 - 22, 1977. This is the same programme 
which has been approved by Council in past years. 

The students will work as trainees with no salaries, fees or other 
considerations to be offered or paid. The parents of the students 
sign a release which absolves the employer from any responsibility 
for accidents. In many cases, the parents provide their own insur- 
ance coverage for the student. The plan is of great value in 
providing the students with practical experience and also acquaints 
us with potential candidates for beginning clerical jobs at gradua- 
tion time. 

Several City Departments and the Vancouver Municipal and Regional 
Employees' Union indicate their willingness to co-operate with the 
Administrative Management Society in their Business Orientation 
Programme for students. 

I therefore RECOMMEND that the City co-operate with the Vancouver 
Chapter of the A.M.S. by utilizing students as outlined above." 

The City Manager RECOMMENDS that the above recommendation of the 
Director of Personnel Services be approved. 


2. Appointment of Mr. R. Maki, Codes Engineer, to the 
Coordinating Conunittee of the Standing Committee on 
Use and Occupancy of the National Building Code 

The Director of Permits and Licenses reports as follows: 

"The Deputy Chairman of the Associate Committee on the 
National Building Code for the National Research Council 
of Canada has advised that they wish to appoint Mr. R. 
Maki, Codes Engineer of the Permits and Licenses Depart- 
ment, as a member of the "Coordinating Committee of the 
Standing Committee on Use and Occupancy of the National 
Building Code" (copy of letter attached) . 

The Coordinating Committee meets about five or six times 
a year in Ottawa and is about to begin work on the next 
edition of the National Building Code, scheduled for 
release in 1979 or early 1980. Participation in this 
Committee will be of direct benefit to the City of 
Vancouver for Mr. Maki, in his capacity of Codes Engineer, 
will be able to convey to the Committee problems in build- 
ing construction as they occur in Vancouver and the Lower 
Mainland. He will also obtain first hand knowledge of the 
background as well as the intent of building requirements 
prescribed by the Code. 

The effect of this request is for approximately twelve 
working days leave of absence with pay per year. The 
National Research Council of Canada pays all other expenses. 
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Clause #2 continued 


Should Council give this request favourable consideration 
the Director of Permits and Licenses feels that the appoint- 
ment, which is generally for a three year term, should be 
reviewed at the end of the first year to determine the 
effectiveness of the City's contribution and to ensure 
that the effectiveness of the Codes Engineer for the City 
of Vancouver has not been reduced." 

The City Manager RECOMMENDS that Council grant the request of the 
National Research Council subject to the review after one year 
suggested by the Director of Permits and Licenses. 


FOR COUNCIL ACTiOH SEE PAGE(S) ....3i£.t=- 
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PROPERTY MATTERS 


RECOMMENDATION 

1. Modification of Lease - 2089 Commissioner 
(Sterling Shipyards) 


The Supervisor of Properties reports as follows :- 

"On March 25, 1975, City council, "In Camera" approved the 
recommendation of the Supervisor of Properties and 
the City Manager, to acquire the property at 2 08 9 Commissioner 
Street known as Sterling Shipyards Ltd. and legally 
described as Lots 5 & 6 & 7 ; and Lots 8 & 9 (except 
Parcel "A" Ref. Plan 2304 and except the C.P.R. Company's 
Right-of-Way) , Block 18; and Parcel "A" (Ref. Plan 2300) 
being the foreshore ad joinincplocks 16, 17 & 18 and Parcel 
"B" (Ref. Plan 2317) being foreshore adjoining Lots 5, 6 
&7, Block 17, all in D.L. 184, Group 1, N.W.D., Plan 178. 

In this regard, the City of Vancouver acquired the site 
on June 23, 1975, subject to a lease to Sterling Shipyard 
Ltd. dated May 22, 1959 which expires on May 24th, 1980. 

The Engineering Department has negotiated a proposal 
with Sterling Shipyards Ltd. that the existing lease be 
modified to provide for the surrender of 46,233 Sq.Ft. 
of land by Sterling for use by the "City" as a City Works 
Yard. 

The arrangement will be mutually beneficial in that the 
portion required by the City's Engineering Department is 
redundant to Sterling Shipyards, and in turn the Engineering 
Department will be able to occupy a portion of the site 
immediately, thus enabling the City to retain a good tenant. 

Conditions of the agreement will be as follows :- 

1. Size of the site to be surrendered to 
the City - 46,233 square feet 

2. Net annual rent to be paid by Sterling 
Shipyards effective November 1, 1976 

$68,924.00 (from $80,000.00) 

3. Sterling Shipyards to be granted a lease renewal 
on the following terms: Lease period to be : - 

a. May 25, 1980 to May 24, 1985 at market rental 

b. Then from May 25, 1985, lease to be on a 
year to year basis at market value with the 
right of the City to terminate on three 
months notice if required for Civic purposes. 

It is recommended that the lease with Sterling Shipyards Ltd. 
De amended on terms and conditions to the satisfaction of 
the Director of Legal Services." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Properties be approved. 


cont'd 
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2. Stanley Park Beach House Restaurant - 
Lease Renewal to Mozart Catering Ltd. 


The Director of Legal Services reports as follows : 

"The lease of the Beach House Restaurant in Stanley Park 
expired January 30, 1977. On Deceinber 28, 1976, the 
Superintendent of Parks & Recreation advised the Legal 
Department that on December 20, 1976, the Parks Board 
passed the following resolution: 

'That the Board request the City Legal Depart- 
ment to draft a new lease for the Beach House 
Restaurant to Mr. W. Haisch incorporating a 
5 year term, with a 5 year option renewal 
clause, the total term not to exceed 10 years, 
the Board to receive a basic annual rental of 
$20,000 plus 5% of the gross receipts (excluding 
liquor sales) from $350,000 to $500,000, and 6% 
of the gross receipts over $500,000, the rental 
rate for the 5 year renewable option to be set 
by mutual agreement or arbitration, and that 
the aforesaid lease be submitted to City Council 
for final approval.' 

The Law Department has been negotiating with the solicitor 
for Mozart Catering Ltd. and the renewal lease is very close 
to being settled in principle. 

It is recommended that the City lease the Beach House Restau- 
rant to Mozart Catering Ltd. upon the terms outlined in the 
December 20, 1976 resolution of the Board of Parks and 
Recreation, such lease otherwise to be to the satisfaction 
of the Director of Legal Services and the Superintendent of 
Parks and Recreation." 


The City Manager RECOMMENDS that the foregoing report of the 
Director of Legal Services be approved. 


3 . Lease of Coffee Shop at Britannia Community Services Centre 

The Supervisor of Properties reports as follows: 

"On June 1, 1976, upon the recommendation of the Supervisor 
of Properties and the Britannia Community Services Centre 
Society, Council approved a 3-year lease of the coffee shop 
at Britannia Community Services Centre to TERRY ALLAN KIRBY 
and PHILLIP D. STOTHERT (c.o.b. as STOTHERT SERVICES). 

On November 23, 1976, Council also determined that the ice 
rink concession at the Centre be leased to Kirby and Stothert. 


Kirby and Stothert now wish permission to serve wine and 
beer from time to time when they are catering to a special 
function or banquet. At present the lease does not allow 
the serving of alcoholic refreshments. Both the Britannia 
Community Services Centre Society, the overseer of the 
Centre, and the Supervisor of Properties are of the opinion 
that this request is reasonable. Kirby and Stothert 

presently hold liquor licences for other eating establishments 
which are under their management. 


cent ' d 
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Clause #3 continued 


The Supervisor of Properties recommends that the present lease 
be amended to allow the serving of wine and beer upon such 
terms and conditions as, and only so long as, the Britannia 
Community Services Centre Society shall determine provided 
however that the City Manager shall have the overriding right 
to revoke the right to serve wine and beer or to set down 
terms and conditions for the serving of wine and beer which 
I shall supersede any conditions set down by the Society." 

\ The City Manager RECOMMENDS that the foregoing report of the 

Supervisor of Properties be approved. 

4. Combined Development of City-owned Parcel at the 
North-East Corner of Dunsmuir & Richards Streets 

I 

I 

The City Engineer, Supervisor of Properties and Director of 
Planning report as follows: 

"The subject site is legally described as Lots 24-32 
' inclusive. Block 35, District Lot 541 and has dinensions 

of 12 0' on Dunsmuir Street and 22 5' on Richards «treet. 

I The site was purchased in 1958-59 from Peking Meter 

i Reserve Funds and developed as a surface parking lot for 

! approximately 98 cars with development ccists of $25, 000 

I borne by the City. This facility was originally operated 

I by the Downtown Parking Corporation but in 1969 competitive 

bids were called by the Properties Division and it has 
been leased to an independent operator suice that time. 
The present income to the City is $3,500 per month or 
75% of gross receipts, whichever is the greater. Gross 
I annual net income to the City is approximately $50,000.00. 

; This site has been the subject of a study by the Director 

I of Planning for development of a park/plaza concept and 

I during 1976 representatives of B.C. Hydro and Power 

! Authority discussed with the Supervisor of Properties 

the possibility of also developing an underground substation 
at this location. B.C. Hydro now have preliminary plans 
for this latter proposal which includes the subject site, 
a 15' wide sub-surface encroachment below Richards Street 
and a 10' wide sub-surface encroachment below the 
lane east of Richards Street. 

Their requirements include a depth of up to 40' depending 
on whether the roof structure is level or terraced, and 
provision of a cooling system which could provide a 
fountain for incorporation into the design of the surface 
park. They also propose construction of one to three 
hatches in the surface of Richards Street subject to 
agreement of the City Engineer to allow replacement of 
transformers when and if necessary (failure frequency 
is estimated at one in one hundred years) . 

I The Director of Legal Services has advised that as this 

j site 'was purchased with special funds it must be used to 

I provide off-street parking' but that it may also be used 

I for other purposes providing such additional uses do not 

interfere with the parking aspect. 


cont ' d 
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Clause #4 continued 

The foregoing information was submitted to the Property 
Endowment Fund Board on December 3, 197 6, and it was 

' Resolved: 

THAT the Board approve in principle that 
the surface of this site be developed with 
a parking level or levels sandwiched between 
B.C. Hydro facility and a surface park/plaza 
with some commercial development, on the 
north-east corner of Dunsmuir and Richards 
Streets and the City Engineer, the Director 
of Planning and the Supervisor of Properties 
report to Council recommending that Council 
also agree in principle to this proposal; 

FURTHER THAT the Supervisor of Properties be 
authorized to negotiate with B.C. Hydro 
in order to co-ordinate a combined use of 
the site in the form of a downtown underground 
sub-station, parking accommodation, some 
limited commercial use and a park space with 
a fountain. All of the foregoing to be subject 
to a further report concerning rental, design 
concept, street use, etc., for Council approval.' 

B.C. Hydro would like to come to a settlement as soon as 
possible and will agree (within reason) to design the sub- 
surface structure to accommodate appropriate surface 
development. However, they do not wish to have the start 
of their project subject to ultimate approval of surface 
design concepts. 


The Director of Planning reports as follows: 

'This site is in the 'Central Core' Character Area 
of the Downtown District. A proposed park north of 
the Holy Rosary Cathedral is identified in the 
Character Area Description. 

The concept of an underground utility is supported 
in principle provided the public open space is well 
designed. Any possible adverse affects on the open 
space use (i.e. noise; smell; visual appearance; 
loading arrangements) must be first resolved. 

It has been suggested that below grade parking garage 
facilities should be provided to replace the existing 
surface parking, further, that the provision of some 
parking may be a legal requirement as the site was 
originally purchased under authority of a special 
by law (Parking Funds) . 

The site is outside the High Density Parking Core 

which prohibits parking garages so that a parking 

garage could be allowed, provided design and form considerations 

are satisfactorily resolved. 

Development Permit Application and Development Permit 
Board/ Advisory Panel procedures are required to obtain 
approval for all proposed uses. 


cont ' d 
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Clause #4 continued 


Concern regarding improvment to the visual appearance 
of the area surrounding the site, as well as the need 
for commercial facilities on the site would be the 
subject of a further report. ' 

The City Engineer comments in part as follows: 

'There is a significant parking demand in this area 
and parking should be provided in any development on 
the site to ensure adequate provision is made for 
short term parkers. The size of the parking facility 
will be determined at a later date. 

The City Engineer agrees in principle with the proposal 
to develop a Hydro sub-station, parking garage, public 
open space and commercial shops subject to a detailed 
discussion with B.C. Hydro and an economic analysis 
of the various elements of the proposal. 

As part of B.C. Hydro's proposal they wish to encroach 
fifteen feet below Richards Street and ten feet below 
the lane east of Richards. These specific encroachments 
are not desirable but since B.C. Hydro is a public 
utility company some encroachments can be considered 
provided they are kept to an absolute minimum. Approval 
in principle, therefore, is subject to minimum encroachments 
satisfactory to the City Engineer and subject to the 
satisfactory relocation of all existing services, 
provision for future services and payment of rental 
for the space used. All of the above to be paid for 
by B.C. Hydro. ' 


In view of the foregoing, it is recommended: 

1. That Council approve the resolution of the Property 
Endowment Fund Board, in principle, regarding the 
proposals for development as outlined in this 
report; 

2. That Council authorize the Supervisor of Properties 
to complete negotiations with B.C. Hydro and Power 
Authority in order to make arrangments for combined 
use of the site, keeping in mind the Engineering 
Department and Planning Department requirements. 

All of the foregoing to be subject to further joint reports from 
the City Engineer, Director of Planning and Supervisor of Properties 
concerning underground rental, design of sub-station and participatory 
arrangements concerning access from the street, installation of 
underground parking area, design of open space etc. All of these 
matters to be the subject of final agreement between City Council 
and B.C. Hydro. 


The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Properties, the City Engineer and the Director 
of Planning be approved. 


cont' d 
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Board of Administration, October 16, 1970 (FINANCE - 3) 

CONSIDERATION 

3. Tender No, 30-70-5 - 

Two-Way Mobile Radio Equipment 

The Purchasing Agent and City Engineer report as follows: 

"Tenders for Two-Way Mobile Radio Equipment were opened by 
your Board on August 31, 1970, and referred to the City 
Engineer and Purchasing Agent for report. The working 
tabulation is on file in the Purchasing Agent's Office. 

This matter is being referred to Council as Union status is 
involved . 

Alternate bids were requested for (a) solid state radios 
and (b) Hybrid radios which contain tubes in the transmitter 
section. The Hybrid radios cost less to purchase but are 
more expensive to maintain than the solid state radios. The 
additional cost of maintenance for the Hybrid equipment 
(whether done by City forces or on a maintenance agreement 
with the supplier) more than offsets the difference in 
original cost, so the following comparisons are on solid 
state equipment only. 

The low bid was submitted by Canadian Motorola Electronics 
Co. at a total cost of $41,397 . 00 , plus 5% Provincial S.S. 
Tax for goods made by non-union labour. 

The lowest bid for equipment made by union labour was sub- 
mitted by Canadian Marconi Company at a total cost of 
$44,091.18, plus 5% Provincial S.S. Tax. 

This bid is $2,694.18, or approximately 632% higher than the 
low bid. 

When Council has made an award, the contract will be prepared 
for execution by the Board of Administration." 

Your Board submits the foregoing report of the Purchasing 
Agent and City Engineer for the consideration of Council. 

4. Rental of Queen Elizabeth Playhouse - 

Metropolitan Health Service of Greater Vancouver 

The Medical Health Officer reports as follows: 

"The Metropolitan Health Service of Greater Vancouver has held 
annually a staff development day, usually in the Fall. Last 
year it was possible to hold this gathering in the Auditorium 
of the Museums-Planetarium, but the size of the staff exceeded 
the capacity of the Auditorium by approximately 50 persons. 
This year's program is scheduled for the morning and afternoon 
of November 30, 1970. 

On searching for adequate accommodation it was determined that 
the Queen Elizabeth Playhouse would be a suitable auditorium 
for 300 persons. However, the four Health Departments of the 
Metropolitan Health Service of Greater Vancouver have no 

. . . Cont ' d . 
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Sale of 1352 West 6th Avenue 
Lot 7, Block 292, D.L. 526 


The Supervisor of Properties reports as follows: 

"City Council at its meeting of March 8, 1977 approved the 
following recommendation of the City Managers Report 
(Property Matters) dated March 4, 1977. 

A The Supervisor of Properties be authorized to: 

Exchange vacant Lot 7, Block 292, D.L. 526, known 

as 1352 West 6th Avenue (estimated value $82,500) 

for Lots 7 & 8, resubdivision of 1-4 and 21-24 of 

A, Block 10, D.L. 330 and 331, known as 3296 S.E. Marine 

Drive (estimated value $95,000) and pay the developer 

the exchange difference of $12,500.00. 

B The funds be provided in accordance with option 

a) of the Director of Finance, wherein the Property 
Endowment Fund Board has agreed to acquire 32 96 S.E. 
Marine Drive . ' 

Option a) as mentioned above was set out as follows: 

'a) Purchase of the property on Marine Drive by 
the Property Endowment Fund at a cost of 
$95, 000.- 

This would result in the following: - 

- the property would be held in the 

P.E.F. at a cost of $95,000 

- a reserve for the Fairview Slopes 

Social Housing would be established at $82,500 


the developer would receive the 

exchange difference of $12,500, 


The developer has now requested that he be allowed to purchase 
Lot 7, Block 292, D.L. 526 on City terms of k down, balance in 
three equal payments due 6, 12 and 18 months after date of 
exchange, together with interest at the current City rate 
on the unpaid balance. 

The developer purchased the property known as 32 96 S.E. Marine 
Drive, under an Agreement for Sale and the outstanding principal 
on this agreement is approximately $70,000. In the transaction 
the City will pay the outstanding principal on the Agreement 
for Sale to obtain Clear Title to the property. This will 
leave the developer with insufficient cash to be able to pay 
the City the $82,500 cash required for 1352 West 6th Avenue. 

It is therefore recommended that: 

Lot 7, Block 292, D.L. 526, known as 1352 West 6th Avenue be 
sold on City terms of h down, the balance in three equal 
payments due 6, 12 and 18 months after date of exchange, together 
with interest at the current City rate on the unpaid balance." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Properties be approved. 

FOR COUNCIL ACTION SEE PAGE{S) 
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March 24, 1977 


TO: 


VANCOUVER CITY COUNCIL 


SUBJECT: 


Waterfront Market 


CLASSIFICATION: Consideration 

The Director of Permits and Licenses reports as follows: 

"Council at its meeting of March 8, 1977 approved the recommendations contained 
in the Standing Committee on Planning and Development Report dated February 17, 1977. 
One of the items was as follows: 

' (c) THAT the National Harbours Board proposal for a Market on the 

Central Waterfront be approved in principle, subject to approved 
funding and appropriate City officials being involved.' 

Council is aware that the City has applied for Urban Development Funds in the 
amount of $6,000,000, of which $500,000 would apply to the Gastown Waterfront Market. 

Since the Planning and Development meeting of February 17, 1977 at which the 
National Harbours Board Consultants' drawings were discussed, staff have prepared an 
implementation schedule which is attached, together with a preliminary estimate for 
the project. 


The aim of the schedule is to open the market by mid June to coincide with the 
beginning of the vegetable and fruit produce season, thereby benefiting from a 
complete summer of operation to provide the greatest chance of success. 

In order to meet this date it is imperative that design work begin immediately 
and all foreseeable time delays be eliminated. 

To date no reply has been received from the Federal Government regarding funding 
therefore Council has two choices: 

1) To wait until approval of funding is received from the Federal 
Government before proceeding with the project, recognizing that 
this will jeopardize the attempt to meet the scheduled opening of 
mid- June . 

2) To proceed with the design phase, committing City funds of up to 
$20,000 for consulting fees. This would be recoverable from the 
Urban Development Funds, if approved, however if such funds were 
not approved the cost would have to be provided in the 1977 City 
Budget. 

The Central Waterfront Consultants who are retained by the National Harbours 
Board for overall development of the waterfront have already completed a preliminary 
design for the market and have agreed to take on the next phase of the design work 
if the City wishes to retain them. This is also agreeable to the N.H.B. It is 
logical to have these consultants continue with the project since they have 
developed a concept which appears acceptable to all parties to date. Considerable 
time will be saved if we do not enter into a selection process for another 
architectural firm with the necessary attendant familiarization process, and 
probable additional fees for the preliminary design phase. 

It is recommended that the Consultants be appointed at this time to continue 
with the development of drawings to the preliminary detailing stage which would 
involve preliminary structural, mechanical and electrical design. This would 
advance the project to the stage that the drawings could be submitted to the 
various inspectional authorities and contractors could be involved in certain phases 
of the work. 
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Because of the type of work and the time constraints it is also recommended 
that the work be carried out on a cost-plus fixed-fee basis. The intent would be 
to request bids from approximately four contractors who have proven their ability 
in this type of work. This would virtually eliminate the normal tendering period 
and would allow the contractor to work with the architects in acquiring salvage 
materials etc. that the project will require. 

The Director of Finance reports that if the recommendations of this report are 
approved the necessary funds in the amount of $20,000 could be included in the 1977 
Budget, and would be refunded from the Federal Grant if received. 

It is recommended that Council: 

a) Appoint the Central Waterfront Consultants as architects for the project and 
approve the appropriation of $20,000 for Architect and Consulting fees to 
advance the project to the stage as outlined in the body of the report. 

b) Authorize the City Architect to call for bids on the basis of Cost-Plus Fixed- 
Fee basis from suitable contracting firms for a report back to Council, with 
the understanding that the work would not proceed unless the Federal Grant is 
approved . " 

The City Manager submits the above report for Council's CONSIDERATION. 


FOR COUNCIL ACTION SEE PAGE(S) 


PART REPORT TO COUNCIL 



STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


MARCH 10, 1977 


A meeting of the Standing Committee of Council on Planning and 
Development was held in the No. 2 Committee Room, Third Floor, City 
Hall, on Thursday, March 10, 1977 at approximately 1.35 P.M. 


PRESENT : Alderman Harcourt, Chairman 

Aldenaan Brown 
Alderman Gibson 
Alderman Kennedy 
Alderman Puil 

CLERK TO THE 

COMMITTEE : M.L. Cross 


RECOMMENDATIONS 


1. Monthly Status of Rezoning Application s 

The Committee considered a memorandum dated March 3, 1977 (on 
file in the City Clerk's office) forwarding the monthly status of 
rezoning applications as of February 28, 1977. 

With respect to an application to rezone 2406-08 West 1st 
Avenue from RM-3B to RT-2A, Mr. H. Schesser, Zoning Division, 
advised that the application was being held while the Department 
investigates economic justification and matter of assessment with 
the B.C. Assessment Authority. The applicant was advised by letter 
dated February 3 that the Department could not support the applica- 
tion at this time and suggested the application be withdrawn. No 
reply has been received. 

Members of the Committee would like to ensure that the B.C. 
Assessment Authority take into consideration Council's policy in 
the Kitsilano Apartment Areas (RM-3A1 and RM-3B) that individuals 
would have the option to downzone their property to an RT-2 type 
zoning to possibly remove some of the development potential and 
hopefully reduce tax assessment. The Committee felt the Director 
of Planning should advise the Assessment Authority of Council's 
policy . 

RECOMMENDED 

A. THAT the monthly status of rezoning applications as 
of February 28, 1977 be received. 

B. THAT the Director of Planning inform the B.C. Assess- 
ment Authority of Council's intention to allow indivi- 
duals whose property has been included in a rezoning 
to RM-3A1 or RM-3B to make application to downzone the 
property to an RT-2 type zoning if he so wishes. 


C. THAT, if necessary, the Committee meet with the B.C. 
Assessment Authority to discuss the matter. 


Cont'd 


0507 


Report to Council 

Standing Committee of Council 

on Planning and Development 

March 10, 19 77 1-2 


2. Status Report on Physical Changes in Burrard Corridor 
Character Area - Downtown Peninsula 


The Committee considered a report dated March 2, 1977 (on 
file in the City Clerk's office) which the City Manager forwarded 
for Information. In the status report, requested by the Chairman 
of the Committee, the Director of Planning describes building 
construction and proposals together with traffic implications and 
recent changes in the Burrard Corridor Character Area, one of the 
most active development areas in the Downtown Peninsula. This is 
due to its proximity to the Central Business District, easy access 
to Burrard and Granville Bridges; the number of office workers 
residing in the West End; the number of vacant or underdeveloped 
lots available for possible land assembly; relatively lower land 
values; easier and less expensive parking. 

As boundaries of Character Areas are not firm, for the 
purposes of the report the area is bounded by False Creek, both 
sides of Burrard Street, Nelson and Granville Streets. 

Mr. T. Nonay, Central Area Division, outlined nine major 
developments in the Corridor. Some had been completed in 197 6, 
some are under construction and some have development permits 
issued or applied for. 

The Committee discussed the Dawson School block and felt that 
the City should have a "public use" category to control develop- 
ment of park, school, church, etc. sites. 

The Chairman noted that a meeting had been arranged with 
the School Board on March 17. He would enquire whether a discus- 
sion on the Dawson School site could be added to the Agenda. 


RECOMMENDED 

A. THAT the report of the City Manager dated March 2, 
1977 be received. 

B. THAT the Director of Planning report back on the 
possibility of a "public use" category being in- 
cluded in the Zoning and Development By-law. 


3. Development Procedure for Production of Non-Market 
Housing, Phase 2, Area 6, False Creek 


The Committee had before it a report dated February 28, 1977 
(copy circulated) which the City Manager submitted for Considera- 
tion. 

In the report the False Creek Development Consultant 
recommends a procedure to implement the following October 5, 1976 
resolution of Council: 

"The City under the direction of the False Creek Develop- 
ment Group and through the Public Housing Corporation 
be responsible for development of the non-market projects 
in Phase 2, Area 6, with the City being responsible for 
contracting with Architects, Consultants and Contractors 
and the Public Housing Corporation being responsible for 
financing these costs of the City." 


Cont'd 
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Clause #3 continued 


Mr. E.D. Sutcliffe, Development Consultant, advised that 
Phase 1 developments are reflecting that Council's objectives of 
mixed income, mixed household, rental and ownership, and high 
quality residential development on leased land in the inner city 
can be achieved at affordable prices. It is a difficult and 
complex problem. 

In Phase 2, Mr. Sutcliffe recommends that the City undertake 
the financial risk for development of non-market housing that 
the non-profit societies were asked to take in Phase 1. He stated 
if the City is not prepared to take the risks, is it fair to ask 
the non-profit societies to undertake them. 

Mr. Griggs, False Creek Development Group, advised that 
much of the work in Phase 1 was duplication. City staff went to 
architects, contractors and Central Mortgage & Housing Corporation 
with the sponsors to assist them. However, details of design 
were discussed by architects and sponsors with C.M.H.C. The City 
had no discussion with C.M.H.C. architects. Design problems in 
Phase 1 occurred as a result of not having a direct liaison with 
the sponsor's architect. 

In Phase 2, the City would carry out all discussions with 
C.M.H.C. and the design of the non-market housing would be the 
responsibility of the City. 

The report sets out recommended roles for the False Creek 
Development Group and for the Public Housing Corporation in the 
production of non-market housing for Phase 2, Area 6, as follows: 

" False Creek Development Group 

1. to produce rental and par-value co-operative projects as agent 
for the Public Housing Corporation for ultimate "sale" to 
non-profit groups (i.e. Sponsors) on an essentially turn-key 
basi s; 

2. to identify sponsors, negotiate agreements for sale of the hou- 
sing projects with them, subject to approval of Council, and 
work with them through the design and construction process; 

3. to participate with the Finance and Legal Departments in the 
preparation of ground leases for the non-market housing projects 
for approval by Council; 

4. in consultation with the City Manager and with the approval of 
Council if necessary, to select architects, consultants and 
contractors for the construction of the housing projects in 
accordance with policy decided by Council and to direct their 
work, and to provide instructions to the Director of Legal 
Services so that contracts to engage these persons may be prepared 

5. to establish construction budgets, setting prices, monthly costs, 
and rents; 

6. to identify the potential market for each project; 

7. to negotiate or otherwise obtain construction contracts, in a 
form satisfactory to the Director of Legal Services, for appro- 
val by the Public Housing Corporation and Council; 


Cont ' d 
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Clause #3 continued 

8. to negotiate operating agreements with the senior governments 
for approval by the Public Housing Corporation and Council; 

9. to authorize payment of architect, consultant and contractor 
invoices by the Public Housing Corporation (the Development 
Group would hire a "Clerk of V7orks" for this purpose, and obtain 
appropriate authority from Council); 

10. to identify prospective future residents for each of the non- 
market housing projects, prior to the "sale" of the projects 
to the sponsors, in co-operation with the sponsors. 


Public Housing Corporation 

1. to take direction from Council; 

2. to enter into building contracts; 

3. to enter into ground leases with the City; 

4. to enter into debenture agreements with Central Mortgage and 
Housing Corporation for financing the construction of the non- 
market projects, with City guarantees of the debt ; 

5. to enter into operating agreements with Central Mortgage and 
Housing Corporation and the Province and to arrange mortgage 
financing on behalf of the non-market groups; 

6. to authorize the False Creek Development Group to produce 
essentially turn-key projects approved by the City; 

7. to receive funds from the City for expenditures prior to the 
receipt of funds from the Central Mortgage and Housing Corpora- 
tion, (as for example, 15 day interim financing and prelimin- 
ary architectural fees); 

8. to apply for and receive funds from the Central Mortgage and 
Housing Corporation for financing of expenditure; 

9. to pay architectural and consultant fees, expenses and contrac- 
tor draws; 

10. to assign, on completion of construction, its interest in the 
leases to the Sponsor Groups, (whereupon the Sponsor would 
enter into a mortgage with Central Mortgage and Housing Corp- 
oration, and use the proceeds to pay the Public Housing Corp- 
oration which in turn would liquidate its debt to the City 
and CMHC); » 


Cont ' d 


0510 


Report to Council 

Standing Committee of Council 

on Planning and Development 

March 10, 1977 1-5 


Clause #3 continued 


The Director of Legal Services recommends that a lawyer be 
hired or retained to undertake the necessary legal work, funds 
to come from the False Creek Capital Budget. 

The report details the following four levels of financial 
risk in having the Public Housing Corporation undertake the 
construction of the non-market housing: 

- working capital 

- undue delays in approvals by City, Central Mortgage 

& Housing Corporation or the Province 

- construction cost over-runs 

- vacancies. 

With respect to the 'worst case' risk the Director of 
Finance advises it would 'involve the City in obligatory payments 
of $2,000,000 - $2,500,000 per year based on the assumption that 
none of the units can be rented and that the City will receive 
no revenues. A more reasonable assessment of risk, should major 
problems arise, would be costs to the City of perhaps $1,000,000 
per year. In either event, the costs, while particularly onerous 
to the taxpayers of Vancouver at the higher amounts , could be 
managed. ' 

Alderman Kennedy put forward the following motion which 
was LOST. 

THAT all planning and development in Phase 2, Area 
6 be deferred for six months in order to obtain 
more information on Phase 1 development. 

LOST 

(Aid. Brown, Gibson and Harcourt opposed) 

Alderman Puil stated he was not against non-market housing 
but he doesn't believe the City should assume the risk as it would 
be onerous to the taxpayers if the projects fail. The matter 
should be deferred until more information is available. 


The Committee then considered the recommendations of the 
Development Consultant 

'1. The above described roles for the Public Housing Corporation and 
the False Creek Development Group be approved and that Council 
accept the financial risks involved. 

2. Policy matters requiring Public Housing Corporation approval be 
initiated by the Development Group and submitted via Manager's 
reports in the usual way to Council, with decisions then routed 
to the Board of Directors of the Public Housing Corporation for 
implementation . 

3. Policy matters not requiring Public Housing Corporation approval 
continue to be referred to Council by the Development Group in 
the usual way. 
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4. The Director of Legal Services to hire or retain a lavvyer for 
assignment specifically to handle the legal matters foreseen in 
Phase 2, False Creek, with funds to be provided from the False 
Creek Capital Budget when approved. 

5. Legal survey, subdivision, and ground leases be completed and 
Development Permits approved prior to start of construction. 

6. Council by resolution indemnify the Board of Directors of the 
Public Housing Corporation against liability for losses arising out 
of the risks highlighted in this report. 

7. Council by resolution authorize the False Creek Development Con- 
sultant to certify construction draws and consultant accounts for 
payment, for the Public Housing Corporation, and authorize the 
appointment of a Clerk of Works in the False Creek Development 
Group. < 


REC0I4MENDED 


THAT the recommendations of the Development Consultant 
contained in the report of the City Manager dated 
February 28, 197 7 be approved. 

(Aldermen Kennedy and Puil wished to be recorded as 
opposed) . 


The meeting adjourned at 3.25 P.M. 


FOR COUNCIL ACTiON SEE PAGE(S) 
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STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


MARCH 10, 1977 


A meeting of the Standing Committee of Council on Community Services 
was held on Thursday, March 10, 1977, in Committee Room No. 1, Third 
Floor, City Hall, at approximately 1:30 P.M. 


PRESENT: Alderman Marzari, Chairman 
Alderman Bellamy 
Alderman Ford 
Alderman Gerard 

ABSENT : Alderman Rankin 

COMMITTEE CLERK: H. Dickson 


RECOMMENDATION 

1 . Liquor Permit Application - 581 Hornby Street 

The Committee had before it for consideration a Manager's 
Report dated February 22, 1977 (copy circulated) in which the 
Director of Planning reported on the application of Mr. Jim Wisbey 
for Development Permit No. 76527 to use the main floor at 581 
Hornby Street as a cabaret. 

A representative of the Director of Planning and the applicant 
appeared before the Committee on this matter and it was noted from 
the Manager's report that the Director of Planning had approved 
this application subject to consideration by the Committee. 

The City Manager had submitted his report to be considered 
in the light of information on existing licensed premises as 
contained in his report of November 29, 1976 which was submitted 
to the Community Services Committee. 

During discussion on this matter, it was noted that the 
previous Community Services Committee, while concerned about the 
proliferation of licensed premises in the downtown area, had not 
recommended any action to restrict their number. It was also 
pointed out that a temporary moratorium applies only to neighbour- 
hood pubs and has been imposed by the Provincial Government which 
is reviewing the neighbourhood pub type of operation. 

There was some suggestion made that the Committee should be 
provided with more information based on that contained in the 
Manager's report of November 29, 1976; that possibly a quota 
system on the number of licensed premises could be considered. 
However, it was noted it is not necessarily the number of licensed 
premises which is of concern to the Committee but rather their 
method of operation. 

Following discussion, it was 

RECOMMENDED 

THAT Council approve the establishment of a licensed 
cabaret on the main floor of 581 Hornby Street. 



Continued 
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provision in their 1970 budgets to offset the rental fee of 
$180.00 set by the Queen Elizabeth Playhouse. It is, there- 
fore, respectfully requested that a grant equal to the rental 
fee be approved in favour of the Metropolitan Health Services 
of Greater Vancouver. The fees charged by the operator of the 
sound equipment will be borne by the Burnaby, Richmond and 
North Shore Health Departments . " 


Health Officer for Council consideration. 


INFORMATION 

5 . Tender Awards: June - September, 1970 

The Purchasing Agent reports as follows: 

"In accordance with Council policy, during the months of June, 
July, August and September, 1970, contracts for the following 
supplies were awarded by the Board of Administration: 


Copies of the details of these tender awards are circulated." 
Your Board submits the foregoing for the information of 


Your Board submits the foregoing request of the Medical 


Truck -Mounted Cranes 
Firemen ' s Work Shirts 


Eductor Type Street & Catch Basin Cleaner 
Traffic Signal Equipment 


Fibreglass Sewer Pipe 
Fire Hose 


Council . 


* 


* * * * * 
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INFORMATION 

2 . Request for Surplus Furniture and 
Equipment Valued at Over $300.00 

The Committee had before it for consideration a form (copy 
circulated) containing a request from the Institute of Cultural 
Affairs for surplus City furniture and equipment valued at over 
$300.00. 

Under procedures approved by City Council on April 23, 1974, 
approval of the Committee is required to provide surplus furniture 
and equipment valued at over $300.00 to a non-profit organization 
for a nominal sum. 

Following consideration, it was 

RESOLVED 

THAT the Community Services Committee approve the sale 
of surplus City furniture and equipment valued at $630.00 
to the Institute of Cultural Affairs for $67.41. 


3 . Legal Services Commission Hearing 

Vancouver City Council, at its meeting on February 8, 1977, 
approved a recommendation from the Community Services Committee 
that the City appear at the April 4, 1977 hearing of the Legal 
Services Commission. 

At the request of the Chairman, the matter was placed on 
the agenda for further consideration on what the City's brief 
to the Commission might contain. 

However, with Chairman Alderman Rankin absent, it was 

RESOLVED 

THAT the matter of the composition of a brief from the 
City of Vancouver to the Provincial Legal Services Com- 
mission be deferred to the next meeting of the Community 
Services Committee. 


RECOMMENDATION 

4 . Complaint - Congo Bobs Neighbourhood Pub, 372 8 Clark Drive 

The Committee had before it for consideration a report 
submitted by the Police Department dated March 1, 1977 (copy 
circulated) prepared by the Police Department in response to a 
petition dated January 28, 1977 (copy circulated) signed by 77 
persons who complained of problems in the vicinity of Congo Bobs 
Neighbourhood Pub. 

Appearing before the Committee on this matter were Messrs. 
Lome and Michael Balshin, owners of the pub, along with their 
manager, Mr. Tony Gerard. Also appearing were several residents 
of the area. 

The operators of the pub distributed to the members of the 
Committee a brief dated March 10, 1977 (copy circulated) in which 
it was stated that the only area of contention is that cars are 
parked in the vicinity of one of the complainants' residence. 
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The operators pointed out there is a 450-seat theatre in 
the neighbourhood which does not provide a parking area. The 
operators also pointed out, that under City pub regulations they 
are required to provide only 5 car parking spaces and they have 
provided 14 spaces. 

Residents of the area reiterated the complaints contained 
in their petition and one of them conceded that the pub is well- 
managed and that the problems are mainly those associated with 
vehicular traffic. 

To assist the Committee, a representative of the Permits and 
Licenses Department prepared a diagram on the committee room 
bulletin board showing the siting of the neighbourhood pub, the 
parking area and the configuration of neighbouring streets and 
lanes . 

It was noted the premises is located at the corner of Kings- 
way and Clark Drive, that the parking is at the rear of the 
building, access to which can only be gained by using a lane 
which connects with 21st Avenue at Clark Drive. It was further 
noted this lane is in close proximity to neighbours' homes. 
Residents complained that traffic noise, as well as boisterous 
conduct of patrons leaving the pub, is disturbing their sleep. 

The suggestion was made that a "Residents Only" parking 
restriction on 21st Avenue and on Clark Drive might alleviate 
the problems, but it was noted that residents must request this 
parking restriction by petitioning the City. 

Following discussion, it was 

RECOMMENDED 

A. THAT the Police Department be requested to pay 
particular attention to the area at Kingsway 
and Clark Drive where neighbours have complained 
of excessive speeding, noise and other problems 
after 11:00 P.M. 

B. THAT the City Engineer conduct a survey of resi- 
dents and property owners in the vicinity of 
Kingsway and Clark Drive, in particular 21st 
Avenue and Clark Drive, to determine the number 
of property owners who may be in favour of a 
"Residents Only" parking restriction, and report 
back to the Community Services Committee. 


5 . Immigrant Services Centre Funding 

The Committee had before it for consideration a Manager's 
report dated March 3, 1977 (copy circulated) in which the Director 
of Social Planning and the Medical Health Officer reported on the 
operation of the Immigrant Services Centre, 8165 Main Street, 
the results of the Centre's operation, and concluded with recom- 
mendations for the continued funding of the Centre from April 1, 
1977 to March 31, 1978, at a projected cost of $57,528.00. 

The Medical Health Officer, representatives of the Social 
Planning Department, the Police Department, the Federal Depart- 
ment of Immigration, the Co-ordinator of the Centre, and a public 
health nurse who works at the Centre appeared before the Committee. 
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They pointed out to the Committee that since the Centre 
opened in January 1975, the City has allocated approximately 
$95,000.00 for its operation. 

Last year some 6,157 persons were interviewed or assisted 
at the Centre. 

A representative of the Social Planning Department pointed 
out that the number of calls for police assistance in the neigh- 
bourhood has been reduced significantly in matters of family 
disputes and cultural conflicts since the Centre opened. 

It was also pointed out by the Social Planning representative 
that his department intends to re-open discussions on cost sharing 
of the Immigrant Services Centre with the Ministry of Human Resources 
in the near future. 

Some concern was expressed by the Committee that the Centre 
is providing immigration, health and educational services for 
which there should be larger financial contributions from 
Provincial and Federal departments. 

The Medical Health Officer responded that funding of health 
programs from the Provincial Government is unsatisfactory and 
that the Metropolitan Board of Health and the City Health Depart- 
ment had requested increased funding for the Immigrant Services 
Centre. 

It was also pointed out by those present that costs, such 
as for policing, could be increased if the Immigrant Services 
Centre was discontinued. 

Following discussion, it was 

RECOMMENDED 

A. THAT Council approve the continued funding of 
a full time Public Health Nurse and Health Aid 
Interpreter in the amount of $22,146.00 for the 
period April 1, 1977 to December 31, 1977, and 
$7,382.00 for the period January 1, 1978 to 
March 31, 1978, and that these positions be made 
permanent . 

B. THAT Council approve the operating costs of the 
Immigrant Services Centre in the amount of $21,000.00 
for the period April 1, 1977 to December 31, 1977 and 
an amount of $7,000.00 for the period January 1, 1978 
to March 31, 1978, in advance of the 197 8 revenue 
budget. 

C. THAT Recommendations A and B be approved subject to 
the continued participation of the Federal Govern- 
ment at least at their present level of cost sharing. 

D. THAT the Provincial Department of Human Resources 

be requested to assume the City's share of operating 
costs as per previous Council resolutions. 


Continued 
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6. 


Inventory of Youth Services 


The Community Services Committee, at its meeting on May 29, 
1975, resolved 

"THAT the City Social Planning Department co-ordinate 
the preparation of an inventory of all existing youth 
services in the City, the nature of such youth services, 
their costs, the number of staff involved in each pro- 
gram and the source and amount of funding of each 
program; 

FURTHER THAT the Social Planning Department prepare 
a general review of these programs." 


An inventory was prepared by Social Planning Department but 
a report on the overall matter was never submitted for the Committee. 

At the request of Alderman Ford, and with the concurrence of 
the Chairman, the Committee had before it for consideration copies 
of the 52-page inventory which was prepared by the Social Planning 
Department in 1975 (copy on file in the City Clerk's Office). 

Alderman Ford advised the Committee that as a member of an 
informal committee on youth, that committee recently became aware 
of this particular inventory, but the fact that it had not been 
presented to the Community Services Committee meant that the 
inventory was not yet a public document. She advised that she 
has requested the matter be on the agenda of the Community Services 
Committee to re-open the subject and make the inventory public. 

The Director of Social Planning and a member of his staff 
appeared before the Committee and pointed out that many of the 
organizations and programs listed in the inventory no longer exist. 

The Director of Social Planning advised that the inventory 
requires updating and that his department will be meeting with 
the Deputy Attorney-General and the Deputy Minister of Human 
Resources to discuss youth programs. To co-ordinate the delivery 
of services to youth, a series of negotiations need to be conducted 
by the various government agencies. 

Following discussion, it was 

RECOMMENDED 

THAT the Director of Social Planning be instructed 
to meet with the Deputy Attorney-General, the 
Deputy Minister of Human Resources and the Vancouver 
Resources Board to discuss the co-ordination of 
services to youth, and prepare a progress report 
on these discussions to the Community Services 
Committee in four to six weeks. 


The meeting adjourned at approximately 2:50 P.M. 



REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON 

TRANSPORTATION 

March 10, 1977 

A meeting of the Standing Coiranittee of Council on Transportation 
was held on Thursday, March 10, 1977, at 3:30 p.m. in the No. 1 
Committee Room, Third Floor, City Hall. 

PRESENT: Alderman W. Kennedy, Chairman 

Alderman D. Bellamy 

Alderman M. Ford 

Alderman M. Harcourt (Item No. 2) 

ABSENT: Alderman H. Rankin 

CLERK J. Thomas 

The minutes of the meeting of February 17, 19 77, were adopted. 
RECOMMENDATION : 

1 , Annual Traffic Signal Program 

The Committee considered a report of the City Manager dated 
February 23, 1977, (circulated) in which the City Engineer reported 
on proposals and funding for the 1977 traffic signal program and 
concluded by recommending: 

A. The traffic signal program indicated in this report, and 
estimated to cost $286,000, be approved. 

p.. Funding of this traffic signal program be established by 

transferring the net 1977 parking meter revenue (estimated 
to be $60,000) and the balance of the program costs which 
are $226,000 (i.e. $286,000 - $60,000) be included in the 
19 77 Revenue Budget. 

Mr. R.G. Gascoyne, Assistant City Engineer, Traffic Division, 
addressed the Committee, and with the aid of charts reviewed the 
proposals relating to pedestrian, vehicular, and railroad crossing 
signals and summarized the costs as follows: 

Pedestrian Signals $ 78,000 

Vehicular Signals & Modifications 116,000 

Railway Signals (net cost) 5,100 

1976 Operating Deficit 86,900 

TOTAL $286,000 

The Assistant City Engineer also discussed the financial implica- 
tions of the parking meter enforcement program. 

Following discussion it was 

RECOMMENDED, 

THAT the recommendations (A) and (B) contained in the 
report of the City Manager dated February 23, 19 77, be 
approved. 

2 . Speed Limit on Residential Streets 

City Council on February 3, 1976, following an enquiry by 
Alderman Harcourt, instructed the City Engineer to report on the 
feasibility of restricting vehicles to 20 m.p.h. on residential 
streets . 

In a Manager's Report dated February 24, 1977, (circulated) 
considered by the Committee this day, the City Engineer discussed 
the current situation and explored the possible implementation of 
the 20 m.p.h. speed limit on residential streets by regulating 
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isolated residential street blocks only; or applying city-wide 
regulations to all residential streets. 

Speed limit regulations in ten of the larger municipalities in 
Canada had also been investigated, but it was felt a change in the 
speed limit to 20 m.p.h. was not the answer because the average 
speeds now being travelled on residential streets were low, with very 
few persons exceeding the limit; accident rates and complaints to 
the Engineering and Police Departments were low. 

The report included an assessment of Vancouver Police Department 
comments which indicated the proposal was impractical unless the 
City was prepared to pay substantial amounts annually for additional 
Police service, i.e. approximately forty extra staff members at an 
annual cost of $800,000, excluding additional Police equipment costs. 

Inspector J. Robertson, Police Traffic Division, advised 
vehicular speeds in residential areas had been monitored and were in 
a satisfactory 20-25 m.p.h. range. He felt the team policing concept 
would give citizens the opportunity to discuss and resolve problems 
occurring in individual neighbourhoods without the costly budget 
which overall enforcement would entail. 

Alderman Harcourt stated he initiated the investigation following 
meetings with parent groups from areas where an unfortunate series of 
traffic accidents involving the deaths of young children had occurred. 
He felt the City Engineer's investigation and findings would be 
useful in answering future demands by citizens for lower speed limits 
in residential areas. 

It was 

RECOMMENDED, 

THAT the existing 30 m.p.h. speed limit on residential 
streets be retained. 


The meeting adjourned at approximately 4:10 p.m. 


* * 
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STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


March 10, 1977 


A meeting of the Standing Committee of Council on Finance 
and Administration was held in the No. 3 Committee Room, third 
floor. City Hall on Thursday, March 10, 1977 at approximately 
3:30 p.m. 

PRESENT : Alderman Brown, Acting Chairman 

Alderman Gerard 
Alderman Gibson 
Alderman Marzari 
Alderman Puil 

ABSENT : Mayor Volrich, Chairman 

COMMITTEE CLERK: G. Barden 


RECOMMENDATION 


1. Greater Vancouver Convention and Visitors 
Bureau - 1977 Grant Request 


The Committee considered a Manager's report dated 
February 17, 1977 (copy circulated) wherein the Director of 
Finance reported on the Greater Vancouver Convention and Visitors 
Bureau's request for a grant of $150,000 for 1977 to help defray 
costs of that part of their program related to servicing visitors. 

Representatives of the Tourist Bureau stated that their 
"visitor's servicing" expense budget is $198,000 for 1977. They 
feel that the City's responsibility is for this entire servicing 
of visitors expense, however, they recognize Council's desire for 
monetary restraint, and are therefore requesting Council to defray 
7% of the inflation increase over last year's expenses of $182,000 
which equals $13,000. This would bring the total grant request 
for 1977 to $150 ,000 which is $137 , 000 granted in 1976 plus $13,000. 

It was reiterated that the Provincial Government should be 
taking a more active role in the financial support of the Tourist 
Bureau because of the hotel room tax levied by the Provincial 
Government. 

The Committee felt that the grant to the Bureau should be 
held at the level of last year's grant, and following discussion 
it was 

RECOMMENDED 

THAT City Council approve a grant of $137,000 to the 
Greater Vancouver Convention and Visitors Bureau for 197 7. 


2 . University Women's Club - 19 77 Grant Request 

The Committee considered a Manager's report dated 
February 21, 1977 (copy circulated) wherein the Director of 
Finance reported on the University Women's Club's request for 
a grant of $5,000 for 1977. 
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Alderman Gerard informed the Committee that she was a member 
of this club and was advised this would not disqualify her vote. 

Following discussion it was 

RECOMMENDED 

THAT City Council approve a grant of $5,000 to the 
University Women's Club for 1977. 


3 . Canadian Memorial Church - 1977 Grant Request 

The Committee considered a Manager's report dated 
February 24, 1977 (copy circulated) wherein the Director of 
Permits and Licenses reported on a request from the Canadian 
Memorial Church for a grant of $10,000 for renovation work to 
the swimming pool dressing rooms and gymnasium facilities, 
together with updating of fire prevention standards. 

The Park Board has advised that they consider the Canadian 
Memorial Church is providing a good recreation facility and 
supports their request. A competitive cyclist group also supported 
the grant request. 

The Director of Social Planning advised that they reviewed the 
request and examined audited financial statements of the Church, 
and he cannot support the application for a grant because of the 
healthy financial position of the Church, and the precedent that 
such a grant would set. The City Manager shared this concern. 

The Committee felt the swimming facilities would receive the 
most use by the general public of the recreation facilities avail- 
able in the Church, and therefore warrants financial support from 
the City. 

Following further discussion it was 
RECOMMENDED 

THAT City Council approve a grant of $10,000 to the 
Canadian Memorial Church specifically for renovations 
to the swimming pool facilities. 


4. Society for the Prevention of Cruelty 
to Animals - 1977 Grant Request 


The Committee considered a Manager's report dated 
February 17, 1977 (copy circulated) wherein the Director of 
Permits and Licenses reported on the S.P.C.A.'s request for a 
grant of $15,000 for 1977, which is equal to 3% of their budget 
of $500,000 for the City of Vancouver for 1.9% of the amount for 
the Greater Vancouver area, exclusive of the Spay and Neuter 
Clinic . 

The S.P.C.A. provides the following services in the City: 

(a) Pick up and treat injured dogs and cats from City 
Streets. In many cases the animal is dead when they 
arrive and they dispose of the carcass. 

(b) Destroy animals considered surplus to human requirements. 
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(c) Receive stray dogs for adoption or disposal. 

(d) Control of racoons and bats. 

The Director of Permits and Licenses advised that these 
services would have to be provided by the Pound if the S.P.C.A. 
did not perform these functions. These would either increase 
the cost of the Pound services or reduce service in other areas. 
This grant is not to be used for the operation of the Spay and 
Neuter Clinic as this part of their operation is paid for by the 
fees charged for the service. 

The Committee felt that the grant should be held at the 
1976 level of $11, 000, and following further discussion it was 

RECOMMENDED 

THAT City Council approve a grant of $11,000 to 
the S.P.C.A. for 1977. 


5 . Britannia Society - Rate Policy 

The Committee considered a Manager's report dated 
February 22, 1977 (copy circulated) regarding a Rate Policy 
developed by the Society relative to the level of charges for 
their program. 

City Officials expressed concern about the "sponsorship" 
classification of the proposed Rate policy and the Britannia 
Society circulated a letter dated March 9, 1977 in this connec- 
tion as follows: 


"Re: "Sponsorship" Category in Britannia Centre's 
Rates Policie s. 

The report to the City Standing Committee on Finance and Administration re the 
above indicates some misunderstanding. 

The following information should expedite the Committee' s ' time in reviewing the 
matter : 

1. The Society does not, as is implied in the report, make City-supported 
staff available to outside groups for direct program leadership. 
Rather a staff person is assigned in a liaison capacity to community 
groups. In return for access to gyms and meeting rooms at no charge 
the community groups themselves organize and offer programs to the 
community. This is consistent with the concept of community use 

of schools as operated elsewhere in the City by the Vancouver School 
Board . 

2. We have not had any free use of the ice rink by any community groups. 
After re-reading the operative paragraph since our telephone conver- 
sation 1 can see where it could be interpreted as an "open-ended" 
policy (page 10, paragraph 9) regarding free use. This was not our 
intent however. All Parks Board arena managers are given discre- 
tionary authority for a few special exceptions on user charges 
during the year subject to Parks Board approval. This of course is 
subject to the health of the arena budget as we mention in the para- 
graph. To reiterate, no community groups have been given gratis use 
of the Britannia arena. 
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A subsidization rate category is also consistent with Parks Board 
policy at other arenas where reduced rates are levied against those 
community groups which in the Board of Management's opinion can 
offer skating programs of benefit to the community. Again the 
degree of subsidy is dependent on meeting the predicted revenues. 

For your information the Vancouver School Board, which is the other party to 
these policies, approved the rates statement and sponsorship category in 
August. The soundness of these policies is still of course being tested. 
The Board of Management has stated that they should be thoroughly reviewed 
early in the fall. " 

Following further discussion it was 

RECOMMENDED 

THAT the Rate Policy for Britannia Society be 
approved subject to modifications to Section IX-C - 
"Britannia Centre Sponsored and Subsidized Programs" 
as outlined in the letter from Britannia. 


INFORMATION 


6 . Cultural Grants - A n ticipated Expenditures for 1977 

The Committee considered a Manager's report dated 
February 25, 19 77 wherein the Director of Social Planning outlined 
the financial picture of cultural expenditures in 19 76 and 
anticipated cultural expenditures for 1977. 

The Committee agreed with the Social Planning Department 
that a firm set of guidelines should be established for all 
cultural grant applications for approval of the Committee. It 
was felt that the Committee is being denied any opportunity to 
set priorities under the present system where certain cultural 
grant applications are considered outside of the annual cultural 
grant presentation, and funds are allocated before they have the 
complete picture. 

Discussion of the various points the Committee would like 
taken into consideration were discussed with the Director of 
Social Planning for report back to the Committee. 


The meeting adjourned at approximately 5:15 p.m. 
********** 
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BOARD OF ADMINISTRATION 
PERSONNEL MATTERS 
SUPPLEMENTARY REPORT OCTOBER 16, 1970 

RE COMME NDAT I ONS 

1. The Second Western Symposium on Learning, 
Attendance - Mrs. A. Stec, Health Department. 

The Director of Personnel Services reports as follows: 

"The Western Washington State College, Bellingham, Washington, 
is presenting the Second Western Symposium on Learning, 
'Early Learning' again this year on October 22 to October 23, 
1970, at the Department of Psychology, Miller Hall, Western 
Washington State College in Bellingham. 

The City Medical Health Officer advises that the contents 
of this symposium will be of great value and assistance to 
the Mental Health Division and that he wishes Mr. A. Stec, 
Psychologist II to attend. Mrs. Stec has signified her 
willingness to pay the registration fee and all other 
expenses but desires Leave of Absence With Pay for October 
22 and 23. 

As this request of the City Medical Health Officer is in 
accordance with Personnel Regulation 45-7, 'Employee paying 
his own expenses but requesting leave with pay', I recommend 
approval . " 

Your Board RECOMMENDS the foregoing recommendation of the 
Director of Personnel Services be adopted. 

2 . Woodlands School Workshop on Retarded Children 
for Public Health Nurses - 

Attendance - Miss G. Harmsen, Health Dept. 

The Director of Personnel Services reports as follows: 

"The above Workshop will take place at Woodlands School, 
New Westminster, on November 2-6, 1970, inclusive. It is 
sponsored by the Mental Health Services and the Health Branch, 
Department of Health Services and Hospital Insurance, Victoria, 
B.C., for public health nurses. The purpose of the Workshop 
is to provide participants with an opportunity to increase 
their knowledge and skills in the care of retarded children 
and providing services to these children and their families. 

The program will consist of lectures, clinics, observation, 
and participation in the program being conducted. Although 
the emphasis is on retarded children, there will be oppor- 
tunity to study care provided for children with other con- 
ditions such as cerebral palsy, emotional disturbances, 
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STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


MARCH 10/15, 1977 



A meeting of the Standing Committee on Planning and Development 
was held in the Community Room, Tennyson School, 1936 W. 10th 
Avenue, at 7.30 p.m., Thursday, March 10, 1977 and was reconvened 
at 7.30 p.m. on Tuesday, March 15, in the Activity Room, Bay view 
School, 2251 Collingwood St., Vancouver, B.C. 


March 10th March 15th 


PRESENT : 

Aid. 

Har court. Chairman 

Aid. 

Harcourt, Chairman 


Aid. 

Brown 

Aid. 

Brown 


Aid. 

Gibson 

Aid. 

Kennedy 


Aid. 

Puil 

Aid. 

Puil 

ABSENT : 

Aid. 

Kennedy 

Aid. 

Gibson 

ALSO PRESENT: 

Aid. 

Ford 

Aid. 

Ford 


Aid. 

Gerard 

Aid. 

Gerard 




Aid. 

Marzari 

CLERK TO THE 





COMMITTEE : 

M.L. 

Cross 

M.L. 

Cross 


RE COMMENDAT I ON 


1. Kitsilano Area Planning Programme - Plan for 
Conversion Areas of Kitsilano 


The Committee considered a report of the City Manager dated 
February 15, 1977 (copy circulated) in which the Director of 
Planning recommends policies for the four 'conversion' areas of 
Kitsilano currently zoned RS-2 One Family Dwelling District and 
RT-2 Two Family Dwelling District. Both zones permit as conditional 
uses, the conversion of large, older style homes into housekeeping, 
sleeping or dwelling units, and the construction of townhouses and 
garden apartments with a height limit of two storeys plus cellar 
or One storey plus basement. 

The four conversion areas are: 

Area 1 - Burrard, 16th, Vine, the lane south of 12th to 
Maple, Maple to the lane south of 10th, 10th 
Avenue (16th and Arbutus Area) 

Area 2 - Vine St., lane south of Broadway, MacDonald St., 
4th Avenue (Kitsilano Neighbourhood House Area) 

Area 3 - MacDonald St., Broadway, Alma St., 4th Avenue 
(Bayview School Area) 

Area 4 - Larch St., 4th Avenue, Alma St., Pt. Grey Road 
(Point Grey Road Area) 
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The report states that the conversion areas of Kitsilano have 
a unique function with the larger community as follows: 

1. Provides a transition between higher and lower den- 
sities . 

2. Provides diversity. 

3. Helps maintain the community's historical character. 

4. Provides a stock of low-moderate income rental 
accommodation . 

5. Enables property ownership by moderate income people. 

The Director of Planning retained Western Realesearch in October 
1975 to carry out an analysis of the economics of conversion houses. 
The analysis has shown that the continued existence of these con- 
version zones is sound from an economic and investment point of 
view. 

The report also states that contact in the community has 
revealed the following common issues in the conversion areas: 

"l. Need for certainty about future development and character : Some upzoning 
for higher use has occurred in the City's conversion areas, eg. South 
Granville and it is not certain, in the minds of residents, if this will 
occur in their neighbourhood. Some parts of the Kitsilano conversion 

area are not receiving the repair, renovation and new investment expected 
or needed because the present zoning is not considered permanent by the 
property owners. 

2. Allowing townhouses and garden apartments : The existing zoning for both 
RS-2 and RT-2 zones allow "townhouses and apartment buildings subject to 
the RM-1 Multiple Dwelling District regulations" as a conditional use. 
The minimum site size for this form of development is 7200 square feet in 
RT-2 zones and 10,000 square feet in RS-2 zones. The question of whether 
this use should be allowed and if so, to what scale, was an important 
consideration in each sub-area. 

3. Upzoning : In certain conversion areas, especially those close to zones of 
higher density, the expectation was exp ressed by some residents that the 
areas should be upzoned. The appropriateness of this had to be discussed 
not only in relation to the Kitsilano apartment area, but also apartment 
demand in the City. 

4. Traffic and Parking : There is a substantial amount of on-street parking 
in Kitsilano. The Kitsilano Attitudes and Needs Survey found that the 
combination of many parked cars and the lack of parking was the most 
frequently cited traffic problem in conversion areas. Additional problems 
are created, when existing dwellings are allowed to convert, and they cannot, 

provide additional off-street parking. Provision for existing 
and future cars was considered in each area. 

5. Maintenance of Buildings : Buildings in the conversion areas are susceptible 
to the speculative effect of owners holding their property for redevelopment 
and allowing it to deteriorate. There is some evidence of neglect of this 
nature. Hov/ever, of a total 2200 buildings, approximately 223 applications 
have been received for the Federal Government's Residential Rehabilitation 
Assistance Program since the program began in Kitsilano in November 1974. In 
addition, a significant amount of private rehabilitation has been occurring 
over the years. 
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6. Loss of families; Whereas the conversion areas of Kitsilano once were 
primarily family areas, there has been a trend towards more single people 
and childless couples. This is a result of the general high cost of housing 
throughout the City and the continuing conversion of existing houses into 
small units which are not suitable for families. This loss of families is 
seen as a loss in the desirable social diversity of these areas. 


7. U ptlons for residents to remain : Just as high land and construction costs 

m'ake it difficult for young families to purchase homes in this area, increasing 
property taxes and maintenance costs may make it difficult for limited income 
property owners to maintain their buildings. There is also a problem of 
renters being able to remain in the area. This could increasingly become 
an issue if strata-title townhouse developments are built or if "whitepainting" 
becomes a larger trend. " 


At the meeting on March 10, the Committee heard speakers on 
Conversion Areas 1 and 2 and at the reconvened meeting on March 
15, heard speakers on Areas 3 and 4. 

At both meetings Ms. Hlavach detailed the goals and the 
intent of the proposed policies for the respective conversion 
areas (Appendix A of the report of the City Manager dated February 
15, 1977 - copy circulated) . 

During the discussion of Conversion Areas 1 and 2, Ms. J. 
Rittenhouse requested that if a recommendation goes forward for 
changes to the zoning, could the draft by-law be done within two 
or three months and reported to Council soon thereafter for 
referral to Public Hearing. 

At the meeting on Conversion Areas 3 and 4, concern was 
expressed about traffic on Point Grey Road and whether Blenheim 
Street should be reclassified to a collector street (Policies 8 and 
10 in Conversion Areas 3 and 4 respectively) . 

With respect to traffic, parking and related physical improve- 
ments, policies 9 and 14 in Conversion Area 1 and Policy 9 in 
Conversion Area 3 should be referred to the City Engineer and 
Director of Planning for report to Council in 6 months on appro- 
priate means of implementation. These policies read as follows: 

Policy 9, Area 1 

Maple Street between 10th Avenue and Broadway should 
be repaved, curbed and planted. The City should 
initiate this paving on a local improvement basis. 

Policy 14, Area 1 

Review the need for a pedestrian activated signal 
crossing on Burrard at 14th Avenue. 

Policy 9, Area 3 

The need for a pedestrian signal on 4th Avenue between 
Alma and MacDonald should be investigated. 
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The Committee 


RECOMMENDED 


A. THAT the Goals and Policies for the four Kitsilano 
Conversion Areas, as set out in Appendix A of the 
City Manager's report dated February 15, 1977, with 
the exception of Policy 8 in Conversion Area 3 and 
Policy 10 in Conversion Area 4, be approved as the 
basis of the plan for the respective neighbourhoods. 

B. THAT Policy 8 in Conversion Area 3 and Policy 10 in 
Conversion Area 4 with respect to Blenheim Street 
being reclassified to a collector streets, be 
referred to the Standing Committee on Transportation. 

C. THAT Policies 9 and 14 in Conversion Area 1 and 
Policy 9 in Conversion Area 3 be referred to the 
City Engineer and Director of Planning for report to 
City Council within 6 months on appropriate means 

of implementation. 

D. THAT the Director of Planning prepare , within 2 to 3 
months, the appropriate amendments to the Zoning 
By-law based on the Plan Policies and Guidelines for 
report to City Council and referral to Public Hearing. 

E. THAT the City Engineer report to the Standing Committee 
on Transportation on: 

(i) practical methods to improve the traffic 
situation on Pt. Grey Road; and 

(ii) control, if possible, of existing parking 
in the Conversion Areas 

such report to be available to interested citizens in 
the area . 


The meeting adjourned at approximately 10.00 p.m. 


FOR COUNCIL ACTiOM SEE PACEfS) ..4k§^ 
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STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


MARCH 17, 197 7 


A meeting of the Standing Conunittee of Council on Community Services 
was held on Thursday, March 17, 197 7, in Committee Room No. 1, Third 
Floor, City Hall, at approximately 1:30 P.M. 



PRESENT ; Alderman Rankin, Chairman 
Alderman Bellamy 
Alderman Ford 
Alderman Gerard 
Alderman Marzari 

COMMITTEE CLERK: H. Dickson 


The minutes of the Community Services Committee meeting of 
Thursday, March 3, 19 77, were adopted as circulated. 


RECOMMENDATION 

1. Solar Energy Society of Canada - Loan Request 

The Committee had before it for consideration a Manager's 
Report dated February 22, 1977, (copy circulated) in which the 
Director of Social Planning reported on the application of the 
Solar Energy Society for a low interest loan from the City to 
support a Canada Works Project to provide solar energy hot water 
heating systems for low ' income homeowners . 

The Director of Social Planning 's report pointed out that 
the project involves the improvement of ptivately owned houses 
and that therefore it is legally impossible for the City to pro- 
vide loans without shared participation of the Federal or 
Provincial Governments. 

The Director of Social Planning had recommended the Society 
pursue Federal funding under the Demonstration and Research 
Projects program. 

The applicant, Mr. Roger W. Bryenton, appeared before the 
Committee on this matter and stated the project is no longer in 
the research and experimental stage; that several installations 
are already in operation. He indicated the cost is approximately 
$650.00 for each installation which involves the placement of 
three 4' x 8* solar collector panels on each home which will heat 
10 gallons of water per day. 

Mr. Bryenton indicated that B.C. Hydro does not appear to be 
interested in funding the program. 

During discussion, the Committee members indicated the City 
may be in a position to assist the project if the Solar Energy 
Society can secure funding participation by the Federal or Pro- 
vincial Government. 

Following discussion, it was 

RECOMMENDED 

THAT the City Manager's report dated February 22, 19 77 
be received and that the Solar Energy Society of Canada 
be urged to request funding from the Federal and/or Pro- 
vincial Government, and that the Community Services 
Committee will reconsider financial assistance to the 
Solar Energy Society if the Society is successful in 
acquiring Federal and/or Provincial funding. 
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2 . Housing Registry and Relocation Services 

The Committee had before it for consideration a Manager's 
Report dated March 7, 1977 (copy circulated) in which the Director 
of Social Planning reported on the funding of the Red Door Rental 
Aid Society Service and the Y.W.C.A. Rooms Registry. 

The report contained recommendations from the Director of 
Social Planning that a grant of $37,500.00 be made to the Red 
Door Rental Aid Society and a grant of $21,000.00 be made to the 
Y.W.C.A. Rooms Registry, both for the period to March 31, 1978. 

It was noted the recommendation for funding for the Red Door 
is conditional on a matching grant from the Vancouver Resources 
Board. 

Representatives of the Red Door Rental Aid Society and the 
Y.W.C.A. Rooms Registry appeared before the Committee on this 
matter and it was noted during discussion that the recommended 
grant for the Y.W.C.A. Service represents approximately half of 
that Service's grant request and that the Vancouver Resources 
Board has agreed to a $37,500.00 grant to the Red Door which, if 
matched by the City, will provide $75,000.00 to the Red Door, 
some $10,886.68 short of the Red Door's requested amount. 

The spokesman for the Y.W.C.A. advised the Committee that the 
"Y" has been endeavouring to acquire funding from the Provincial 
Government but so far has been unsuccessful. The "Y" representa- 
tive also pointed out the operating cost for the "Y's" Rooms 
Registry has remained at a relatively constant level because the 
agency makes use of volunteer workers. The "Y's" spokesman 
indicated the "Y" would be unable to operate its Rooms Registry 
service on a budget of $21,000.00. 

Following discussion, it was 

RECOMMENDED 

A. THAT a grant of $37,500.00 be approved for the 
continuation of the Red Door Rental Aid Society 
Service, across the City, for the period April 
1, 1977 to March 31, 1978, conditional upon 
official approval, in writing, of a matching 
amount from the Vancouver Resources Board. 

B. THAT a grant of $42,138.00 be approved for the 
continuation of the Y.W.C.A. Rooms Registry for 
the period April 1, 1977 to March 31, 1978. 


3. Legal Services Commission Hearing 

Vancouver City Council, at its meeting on February 8, 1977, 
approved a recommendation from the Community Services Committee 
that the City appear at the April 4, 1977 hearing of the Legal 
Services Commission to submit a brief to the Commission. 

The matter was on the Committee's agenda this date for con- 
sideration as to what should be included in the City's brief and 
who would make the presentation on behalf of the City. 

The Chairman, who has over 25 years experience as a lawyer 
in Vancouver, spoke to this matter, pointing out that it is his 
opinion that the delivery of legal services to the general public 
at present is in a similar state to that of the delivery of medical 
services to the public some 30 or 40 years ago; that is, that the 
poor often suffer because they cannot afford legal assistance. 
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The Chairman suggested the City should appear before the 
Legal Services Commission as a "friend of the court" and that 
the City's brief could generally address itself to the fact that 
low income persons are not able to avail themselves of the same 
legal assistance as persons with higher incomes. 

It was pointed out, for example, that the poor often enter 
guilty pleas to summary conviction charges simply because they 
cannot afford a lawyer. 

It was also noted that funding for Legal Aid has been reduced 
by the Provincial Government, consequently, the provision of legal 
services to the poor has been reduced. 

A special fund to pay for legal services to persons who cannot 
afford it, particularly in areas of divorce, family court and 
child custody matters, should be established. 

Many women with children involved in divorce or child custody 
proceedings are deprived of adequate legal representation simply 
because they cannot afford it and the suggestion was made that 
the Equal Guardianship Act should be amended to provide that a 
mother has the legal custody of the children until they are aged 
15 years. Such an amendment would alleviate the current situation 
of children being used as "footballs" in child custody disputes. 

It was agreed that a brief should be prepared for the Commis- 
sion by the Chairman covering the points noted this date. 

Following discussion, it was 

RECOMMENDED 

THAT the members of the Community Services Committee 
of City Council appear before the April 4, 1977 hear- 
ing of the Legal Services Commission to present the 
City's brief which would be based on points mentioned 
in discussion this date. 


4 . Complaint re Tax Buyer's Agency 

Representatives of the Downtown Eastside Residents' Association 
appeared before the Committee with written complaints (copies 
circulated) regarding the operation of Imperial Credit Protectors, 
461 East Hastings Street, and the Committee agreed to consider 
these complaints. 

Mr. Loxi Zorak also appeared before the Committee and reiterated 
the information contained in his letter of March 16, 1977 that he 
received $400.00 of the $700.00 he felt he was entitled to when he 
sold his income tax return to Imperial Credit Protectors, 461 East 
Hastings Street. 

During discussion of this complaint, the Committee noted that 
under the City by-law, which states a tax buyer may charge no more 
than 15% of the tax return, Mr. Zorak still had $195.00 coming to 
him. 

On the second complaint, by a Mr. Jeramie Ritcher, the Committee 
noted that the complainant received $100.00 when he may have been 
entitled to $183.00. 


(VI-3) 
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Following discussion, it was 
RECOMMENDED 

THAT the operator of Imperial Credit Protectors , 
461 East Hasting Street, be requested to appear 
before Council to show cause why his business 
licenses should not be suspended based on the 
information contained in the complaint by Mr. 
Loxi Zorak. 


The meeting adjourned at approximately 2:30 P.M. 

FOR COUNCIL ACTION SEE PAGEfS) .d„^ 
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MARCH 17, 1977 


A meeting of the Standing Committee of Council on Planning 
and Development was held in the No. 2 Committee Room, Third Floor, 
City Hall, on Thursday, March 17, 1977. 


PRESENT : Alderman Harcourt, Chairman 

Alderman Brown 
Alderman Gibson 
Alderman Kennedy 
Alderman Puil 

CLEPIK TO THE 

COMMITTEE : M.L. Cross 


RECOMMENDATION 


1. Status Report - Major Development Permit Applications 

Mr. A. Floyd, Zoning Division, with the aid of drawings, 
presented a verbal report on the following development permit 
applications: 

D.P.A. #76941 - 690 W. 7th - addition to office building 
D.P.A. #76866 - 1274 Barclay St. - 48 unit townhouse 

complex 

D.P.A. #76783 - 1111 Pacific St. - 55 unit apartment 

building 

D.P.A. #76675 - 2300 Blk. King Edward Ave. - Phase III 

Arbutus Village: 64 townhouse s, 43 unit 
4-storey apartment, 80 unit 6-storey 
apartment 

D.P.A. #76737 - 1155 Pacific St. - Preliminary - 7-storey, 

69 unit apartment building 
D.P.A. #76739 - 995 W. 7th Ave. - 15 unit townhouse 
D.P.A. #76729 - 6545 Alberta St. (Langara) erect 100 unit 

senior citizen project 
D.P.A. #76600 - Area 6, False Creek - Construct marina 

and commercial/residential complex 


With respect to the development permit application for the 
marina and commercial/residential complex constructed on the sea- 
wall in Area 6, False Creek, Mr. Floyd advised that this would be 
considered by the Development Permit Board on April 4. 

The Committee wanted assurance that the Development consultant 
had met with the Residents Council about this development. There 
was a comment that some residents did not want the development to 
proceed. 

It was suggested that the Development Consultant could provide 
information as to the financial contribution of the marina/ 
commercial complex in the Phase 1 development of Area 6, False 
Creek and what other means of funding could be used if this develop- 
ment did not proceed. Another issue to be considered was the 
interest of the whole community if the seawall is to be blocked. 
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RECOMMENDED 


A. THAT the verbal report on the status of major 
development permit applications be received. 

B. THAT the Development Consultant report to the 
Committee on meetings held with residents 
groups with respect to this development, to 
include information on the financial contribu- 
tion of the marina/commercial complex in Area 6 
and alternate means of funding this contribution 
if the project does not proceed. 


2 . Chairman's Report 

The Committee considered a report of the Chairman dated 
March 10, 1977 (copy circulated) which outlines the outstanding 
items from 1975-76, the progress of the Committee to date and 
major issues which will be coming forward. 

The Chairman noted that the Planning Department's work pro- 
gramme had been received by Council. He recommended that the 
work programme be approved with the following amendments: 

(a) In the section on the Overall Planning Division work 
programme the following be added: 

Liaison with the Traffic Engineering Department 
staff with respect to the on-going studies in 
the Engineering Department on 

(i) Transit Planning - general and specific 
(ii) Truck Movement Routings 

(b) In the Special Services Division, the following be 


The Committee 
RECOMMENDED 

A. THAT the report of the Chairman dated March 10, 
1977 be received. 

B. THAT the Planning Department's work programme, 

as outlined in the 1977 Annual Review, be approved 
as amended by the Committee this day. 


3 . Policy on Low Density Multiple Housing in RS-1 Areas 

The Committee considered a report of the City Manager 
dated March 7, 1977 forwarding a detailed report of the Director 
of Planning of the same date (copies circulated) . 


added: 


(ii) 


(i) 


Report on illegal suites in single family 
dwellings 

Re-assessment of small lot design com- 
petition. 


cont ' d 
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Board of Administration, October 16, 1970 ...(SUPPLEMENTARY PERSONNEL - 
Clause No. 2 (Cont'd.) 

autistic, etc. Attention will be director towards help 
which public health nurses can give parents . 

The City Medical Health Officer wishes Miss G. Harmsen, 
Public Health Nurse I, to attend, who is assigned to provide 
public health nursing service to parents with defective 
children in the Health Unit 5 area. 

The total cost to the City would be five days Leave of 
Absence with Pay, from November 2 to 6, 1970, inclusive." 

Your Board RECOMMENDS that the request of the City Medical 
Health Officer be approved. 


****** 


m 
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Mr. D. Thomsett, Planning Department, advised that the 
Director of Planning had received a number of rezoning requests 
and other development proposals for low density multiple housing 
in single-family areas. A report was prepared requesting 
Council's guidance as to whether a study should be carried out 
to evaluate the feasibility of designing a policy not only to 
allow townhouses but also to ensure neighbourhood stability. 
Council on May 18, 1976 instructed the Director of Planning to 
study and report back on overall policy designed to permit 
limited townhouse development in appropriate RS-1 areas, while 
maintaining neighbourhood stability. The report was to include 
an analysis of the impact such a policy might have on RS-1 land 
values and hence on the likelihood of speculation and intensi- 
fied development pressure. 

Mr. Thomsett outlined the Planning Department's report in 
detail and summarized a report prepared by Western Realesearch 
Corporation Ltd. (on file in City Clerk's office) who had been 
employed to study the economic implications of allowing town- 
houses in single family areas. 

The report contains a summary of what are perceived to be 
the potential .effects of any policy which would allow for the 
development of townhouses in single-family areas. The implement- 
ing of such a policy: 


1) Could provide for a wider range of 
housing types 


2) Could provide housing for upper 
middle income families, 'empty 
nesters' and co-op groups 

3) Could allow for design control 
over new development 

4) Could more efficiently utilize 
residential land 


5) Could help to meet Livable Region 
Program objectives without all 
growth in existing apartment areas. 

6) Could improve the frequency of bus 
service with more ridership 

7) Could reduce travel time for those 
who would otherwise live in the 
suburbs and commute 

8) Could marginally improve upon the 
trend of the declining school 
enrolment in some East Side areas. 


but could replace existing housing 
with townhouse units generally 
costing more than the houses they 
replaced. 

but could accelerate the removal of 
the most affordable detached 
housing stock. 

but could reduce individual control 
over design and finishing 
materials . 

but could reduce the availability of 
detached single family housing 
in the long term. 

but could reduce existing levels of 
tranquility (e.g., more people, 
more cars). 

but could worsen overcrowded condi- 
tions on some routes. 

but could add traffic to local 
streets and further congest 
some arterial s. 

but could worsen overcrowding of 

schools in some East Side areas 
while doing nothing to improve 
declining enrolments in many 
other areas. 
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9) Could lead to comprehensively 
upgrading of services in some 
areas 

10) Could provide for the acquisition 
of parkland in presently deficient 
areas 


but could result in heavy costs to the 
City in some locations. 


but could result in lowered levels of 
service unless funding is avail- 
able for improvements. 


A number of possible alternative actions were explored: 

(1) Retention of existing policy - This does little towards 
accelerating change in existing neighbourhoods but provides 
for no alternative forms of housing. 

(2) Establishment of rezoning criteria - This could raise land 
values and cause some speculation in areas meeting the 
criteria. 

(3) Allowing townhouses as a conditional use subject to criteria 
- This could result in impacts similar to those in number 

2 only more so because of no formal vehicle for public 
involvement in decision-making. 

(4) Allowing townhouses as an outright use - This could result 
in the demolition of much good housing stock and servicing 
costs to the City would be high. 

(5) Establishment of areas for townhouses - This provides for 
some housing alternatives with accelerated change contained 
within boundaries decided upon through a citizens ' parti- 
cipation process. 

With respect to the establishment of areas for townhouses, 
Mr. Thomsett stated that there are a few areas in the City where 
lots are large, densities are very low and where taxes and 
maintenance costs are burdensome for some of the owners . These 
are parts of Shaughnessy (zoned RS-4), South-West Marine Drive 
and Point Grey, west Blanca Street. 

The City Manager suggested that it would be important for 
communities and developers to know whether Council would be 
prepared to consider spot rezonings for townhouses . 

Members of the Committee felt that in areas like the three 
mentioned applications for townhouses could be entertained but 
individual spot rezonings in most RS-1 areas should be dis- 
couraged. In most local area planning programmes, some town- 
houses seem to be acceptable as part of the area plan, but in these 
areas, resident opinions have been canvassed. 


RECOMMENDED 

A. THAT the present RS-1 zoning schedule not be amended 
at this time to allow for townhouses or other forms 
of low density multiples as an outright or conditional 
use . 


cont ' d 
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B. THAT staff initiated identification of appropriate 
single family areas and subsequent discussions with 
residents not be carried out in 1977 because of 
higher priority commitments in the Planning 
Department ' s work programme . 

C. THAT other opportunities for designating town- 
house areas be considered when identified as part 
of local area planning programs or when defined 
through actions of private local area residents' 
groups . 


4 . Offices in Industrial Areas 

The Committee considered a report of the City Manager dated 
March 9, 1977 (on file in the City Clerk's office). 

Mr. L.Tennant, Overall Planning Division, advised that in 
February 1976 the Department presented a report to the Committee 
on "Employment Growth and Location in Relation to the Objectives 
of the Livable Region Programme of the GVRD" . One of the recom- 
mendations was that office buildings which are not accessory to 
industrial operations no longer be allowed as conditional uses 
in M-1 and M-2 industrial zones. The Committee deferred action 
on this recommendation pending further consideration and clari- 
fication. In the interim, the Director of Planning was advised 
to control office development in industrial areas by continuing 
to exercise his discretion in approving conditional uses. 

The Department has been monitoring development permit appli- 
cations for offices and has completed a more general analysis 
of industrial land use as part of the Overall Planning Programme. 
The Department feels the justification for restricting offices 
in industrial areas is further strengthened. 

Mr. Tennant reported on the development permit applications 
that had been received for offices in industrial areas. Each 
was considered on its own special circumstances. In M-1 and 
M-2 zones, offices are permitted as outright uses only if they 
are accessory to the principal (usually industrial) uses or 
buildings on a site. Accessory uses, including these offices, 
can occupy up to one-third of the total area of all buildings on 
the site. Offices which are not accessory are conditional uses 
permitted only with the approval of the Director of Planning 
at the time of a development permit application. 

No development permit applications were approved if the 
development was to be built specifically for offices. 

There appears to be a need for an explicit statement or 
policy which clarifies office use and development in industrial 
areas, resulting in an amendment to the industrial schedules of 
the Zoning By-law. However, work on an industrial policy is 
proceeding which will result in significant changes to the in- 
dustrial schedules. For this reason, the Director of Planning 
recommended: 

(1) That the Director of Planning not make application 
to remove office as a conditional use from the M-1 
and M-2 schedules at this time but report back at 
a later date on comprehensive changes to the indus- 
trial schedules. 
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(2) That in the interim, the Director of Planning 

continue to follow a policy not to approve office 
as a conditional use except in special circum- 
stances where, in his opinion, variance from the 
policy is justified. 

The Committee considered a letter dated February 22, 1977 
(on file in City Clerk's office) from Mr. J. Baker, Solicitor. 
Mr. Baker appeared on behalf of the owners of a number of small 
businesses who own buildings in the M-1 industrial area in the 
100-300 Blocks of West 7th and 8th Avenues. He requested that 
development permits be issued to legalize the present office 
uses or the City take no further enforcement action until such 
time as there is a demand for industrial development in the 
City or until there is an amendment to the Zoning By-law removing 
'office' from the M-1 and M-2 schedules. 

Mr. L. Craik, J.D. Projects Ltd., advised that he has been 
instructed to cease using a portion of his building as offices 
and restore the building to its approved use of wholesale and 
ancillary offices. Mr. Craik outlined the hardships this would 
create to himself and to his tenants. 

Mr. R. Spaxman, Director of Planning, stated that there is 
a development control process - people know what industrial 
development is and what office development is. If the developers 
go through the process they are aware that if there is more 
than one-third of the total area of the building used for acces- 
sory office, the permit will be refused. The Committee should 
not be reviewing applications that contravene the development 
permit process. 

After discussion the Committee 

RECOMMENDED 

THAT consideration of the Manager's Report dated 
March 9, 1977 be deferred to the next meeting of the 
Committee . 


The meeting adjourned at approximately 3.35 p.m. 


FOR COUNCIL ACTION SEE PAGE(S).. 
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A meeting of the Standing Committee of Council on Transportation 
was held on Thursday, March 17, 1977, at 3:40 p.m. in the No. 1 
Committee Room, Third Floor, City Hall. 


PRESENT; 


Alderman W. 
Alderman D. 
Alderman M. 
Alderman M. 
Alderman H. 


Kennedy, Chairman 

Bellamy 

Ford 

Har court 
Rankin 


COMMITTEE 
CLERK : 


Thomas 


The minutes of the joint meeting of the Standing Committee 
on Transportation and Board of Parks and Recreation of March 7, 1977, 
were adopted. 

RECOMMENDATION : 

1 . Taxi-cab Licenses 

The Committee had for consideration a report of the Chairman of 
the sub-committee re Vehicles for Hire Matters dated February 28, 1977, 
dealing with the question of additional taxi-cab licenses and 
procedural changes required to accommodate Motor Carrier Commission 
licensing practices. 


Alderman Rankin, in his report, advised 


"On April 22, 1975, when considering a Vehicles-f or-Hire Board 
report. Council passed the following motion: 


• THAT 


A. Twenty-five (25) licenses be issued to drivers 
with more than two years experience in Vancouver 
who hold a current taxi driver's license and do 
not own any interest in any other cab or cabs. 

B. The price per license issued be $15,000. 

C. The method of allocation be as follows: 


8 licenses to drivers of Black Top Cabs 

8 licenses to drivers of Yellow Cabs 

5 licenses to drivers of MacLure ' s Cabs 

3 licenses to drivers of Advance Cabs 

1 license to drivers of Forum Taxi, 


on the understanding that these dispatch compan- 
ies agree to take this particular number into their 
companies, subject to the terms of their Company 
Agreements, and to give new licensees full access 
to all facilities of said company. 

D. The following be the procedure for issuing the 
licenses : 


(a) Applicants to submit a letter of application 
to the Department of Permits and Licenses 
prior to June 15, 1975. 

(b) Each application to be countersigned or 
otherwise certified by one of the dispatch 
companies . 

(c) The Vehicles-for- Hire Board to conduct a 
draw as soon as possible from those submitted 
in the following order: 


Cont'd . 
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(i) 8 licenses to drivers certified by Black Top Cabs 

(ii) 8 licenses to drivers certified by Yellow Cabs 

(iii) 5 licenses to drivers certified by MacLure ' s Cabs 

(iv) 3 licenses to drivers certified by Advance Cabs 

(v) 1 license to drivers certified by Forum Taxi. 

(d) Successful applicants to have new taxi in operation 
within 90 days of the draw. 

E. The City Manager report back to the Vehicles-f or-Hire 
Board in six months time on the implementation of the 
foregoing recommendations and their effect upon the 
taxi industry . ' 

On February 25, 1976, the Director of Permits & Licenses reported 

as follows: 

•The new licenses have not been issued to the two 
applicants because the Motor Carrier Commission are 
not prepared to issue inter-municipal licenses for 
additional taxicabs at this time, and, therefore, the 
operation of the new cabs would be severely curtailed.' 


Subsequent correspondence between the Chairman of the Vehicles- 
for-Hire Board and the Chairman of the Motor Carrier Commission 
culminated in the following comments from the Motor Carrier 
Commission on November 2, 1976: 

'....the Commission will deal in the normal manner 
with any application from anyone seeking authority 
to operate a vehicle as a limited passenger vehicle 

(taxi) . No advance undertaking to give approval to 
any such application can be given. 

....an applicant seeking to licence a vehicle as a 
limited passenger vehicle (taxi) under the Motor 
Carrier Act may make a (tentative) application for 
approval in principle of such a proposed operation 
before that person has purchased the vehicle which 
he proposes to operate, or before such person has 
acquired any other licences or authorities which 
they may require to conduct their complete operations. 
If such an application is made and the Commission 
decides to approve the application, a formal approval 
will then be issued to the applicant, subject, of 
course, to the applicant subsequently complying 
with the Commission's usual requirements as to equip- 
ment to be licenced, insurance coverage, etc. "* 

Since January, 1976, an additional 31 licenses have been issued 
by neighbouring municipalities: 20 by Richmond, 11 by Burnaby. 
The Motor Carrier Commission has issued new licenses for inter- 
municipal travel to 14 units in Burnaby and 5 in Richmond. 

From the foregoing, it is apparent that the taxi industry 
growth is continuing, and that, in order to encourage the ex- 
pansion of the City-based fleets, some procedural changes are 
required, particularly to accommodate Motor Carrier Commission 
licensing practices. 

The Sub-Committee RECOf'jflF.Nfns : 

A. That Recommendation D of the Vehicles-f or-Hire Board report 
approved by Council on April 22, 1975 be amended to read: 


Cont ' d 
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(a) Applicants to submit a letter of application to the 
Department of Permits & Licenses together with a 
deposit of $1,000, refundable in event of subsequent 
rejection by the Motor Carrier Commission' for an inter- 
municipal license. 

(b) Each application to be countersigned or otherwise certi- 
fied by one of the dispatch companies. 

(c) Department of Permits & Licenses to issue a letter in- 
dicating their intention to license the applicant. 

(d) If more than 25 applications are received prior to 
June 30, the Vehicles-f or-Hire Board to conduct a 
draw from those submitted in the following order: 

(i) 8 licenses to drivers certified by Black Top Cabs 

(ii) 8 licenses to drivers certified by Yellow Cabs 

(iii) 5 licenses to drivers certified by MacLure ' s Cabs 

(iv) 3 licenses to drivers certified by Advance Cabs 

(v) 1 license to drivers certified by Forum Taxi. 

(g) If less than 25 applications are received by June 30, 
additional taxi licenses be issued to all applicants." 


Alderman Rankin reviewed the history of Section 5 of the 
Vehicles for Hire By-law, enacted in 1952, relating to the licensing 
of the owners or operators of taxi-cabs, which limited the number 
of taxi-cabs to 363 until such time as the City's population exceeded 
580,000. Council's action of April 22, 1975, approving procedures for 
the issuance of 25 additional new licenses, evolved from citizens' 
complaints that the existing taxi fleet was insufficient for the City' 
needs. Subsequently, the Motor Carrier Commission indicated it was 
not prepared to guarantee new inter-municipal licenses under the 
conditions set down by the City. 

Alderman Rankin advised he had met recently with representatives 
of taxi-cab owners and drivers who now questioned the expansion of 
the taxi fleet at the present time in view of the current downward 
trend in the economy. It had also been pointed out that citizens 
were no longer complaining about service. 

Mr. J. Dawson, President of the Vancouver Taxi-cab Owners' 
Association, addressed the Committee and confirmed his Association, 
representing all the taxi-cab companies in the City, did not feel 
expansion was warranted. Two years ago, with a flourishing economy, 
the industry experienced some problems in servicing the public; 
however, the past year had seen a severe economic setback and cab 
incomes were down approximately 10 per cent. An increase in the 
number of cabs would result in an even greater reduction in drivers' 
earnings. A number of companies were experiencing difficulties: one 
in Surrey was in receivership and two others - in Burnaby and Richmond 
were in economic trouble. 

Mr. D. Flint, representing the Vancouver Taxi-cab Drivers' 
Association, endorsed Mr. Dawson's position. 

Police Constable W. Davies, Taxi Detail, advised the Vancouver 
Police Department had not received any complaints regarding taxi 
service. 

Responding to questions, Mr. Dawson, and Mr. T. Scarr , General 
Manager, Yellow Cabs, advised taxi-cab transfers were currently 
within the $33,000 - $48,000 range. A Yellow Cab recently changed 
ownership for $48,000. Such transfers entitled the new owner to a 
fully equipped taxi-cab, a share in the company and goodwill. 


Cont'd . 
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VIII 


Following further discussion, it was 
RECOMMENDED , 

A. THAT the recommendation contained in the report of 
the Chairman of the sub-committee re Vehicles for Hire 
Matters dated February 28, 1977, be approved. 

B. THAT the question of the issuance of additional taxi-cab 
licenses be reviewed by the Committee in six months. 


The meeting adjourned at approximately 3:55 p.m. 


FOR COb'NCIL ACim SEE PAGEiSl.':^.^ff 
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ON FINANCE AND ADMINISTRATION 


March 17, 1977 


A meeting of the Standing Committee of Council on Finance 
and Administration was held in the No. 3 Committee Room, third 
floor. City Hall on Thursday, March 17, 1977 at approximately 
3:30 p.m. 

PRESENT ; Mayor Volrich, Chairman 

Alderman Brown 
Alderman Gerard 
Alderman Gibson 
Alderman Marzari 
Alderman Puil 

COMMITTEE CLERK: G. Harden 


RECOMMENDATION 


1. Reorganization of the Computer Services Division 

On March 8, 1977 City Council referred the attached Manager ' s 
report dated March 4, 1977 to the Finance Committee for considera- 
tion and report back. 

The Committee considered the Manager's report dated March 4, 
1977 wherein the Director of Finance and the Manager of Computer 
Services reported on the reorganization of the Computer Services 
Division . 


The report included the present structure, the proposed 
structure , internal and external changes which have affected the 
workload of the Division, factors that justify the proposed organiza- 
tional changes, benefits and costs. 

The Director of Finance reported that a small group of 
technically oriented support personnel organized as a branch within 
the Computer Services Division would enable them to be truly effec- 
tive in the delivery of existing services they provide their users. 
This organization would also give a strong position to assess the 
probable future expansion of the City's data processing needs and 
would allow proper assessment of technological advances in the 
computer and business equipment markets. In many cases, new equip- 
ment offers significant price to performance benefits and potential 
future costs savings in many City operations. In order to provide 
these support services in a controlled and organized manner, the 
creation of a Support Services Branch which will require the follow- 
ing staff changes and position reclassification is proposed: 

Present Classification Present Location Proposed Classification 

Systems Analyst II Systems Branch Support Services Supervisor 

Advisory Systems Analyst Staff Group Advisory Systems Analyst 

Computer Programmer III Staff Group Technical Specialist 

Computer Programmer II Staff Group Technical Specialist 

Computer Prograimner II Programming Branch Data Base Specialist. 


The costs for the reorganization would be as follows: 

Onetime - office furniture and alterations estimated 

at $ 3,200 

Recurring - annual increase in salaries resulting from 

reclassifications, estimated at $ 9,600. 


Cont'd 
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Following discussion it was 

RECOMMENDED 

A. THAT City Council approve the reorganization of five 
existing dispersed staff into a specific branch as 
detailed above. 

B. THAT the Director of Personnel Services review and 
classify the positions affected by this reorganization 
for report to the City Manager in the normal manner. 

C. THAT the onetime cost for office furniture and altera- 
tions, estimated at $3,200 be approved in advance of 
the 19 77 revenue budget. 


2 . Redesign of the City's Real Property Tax Bill 

On December 9, 19 76, the Finance and Administration Committee 
discussed the redesign of the City's Real Property Tax Bill and 
it was agreed to invite Mr. R. Derreth of Reinhard Derreth Graphics 
Ltd. to give his opinion and/or illustrations as to whether or not 
it is possible to redesign the tax fom so that it would be clearer 
and more easily understood by the taxpayers. 

Mr. Derreth advised the Committee that he had reviewed the 
present tax bill and found the layout confusing to follow. He 
suggested it could be redesigned with the information separated 
into three sequential columns. This would make the bill visually 
clearer and allow a logical sequence to follow when reading the 
bill. 

Mr. Derreth estimated costs for the redesign would be between 
$1,800 and $2,200. 

Following discussion it was 

RECOMMENDED 

THAT the City authorize funds up to a maximum of $3,000 
for the redesign of the City's Real Property Tax Bill 
and Mr. R. Derreth be engaged to carry out the redesign 
as discussed with the Finance Committee. 


3 . 1977 Tax Information Brochure - Postal Walk 

On February 22, 1977, City Council approved a recommendation 
of the Finance Committee to include a newsletter insert with the 
1977 tax notice and to distribute the newsletter in dense apartment 
areas by postal walk. The Director of Finance was requested to 
report back on costs for such a postal walk. 

The Committee considered a Manager's report dated March 15, 1977, 
(copy circulated) , wherein the Director of Finance gave cost estimates 
for postal walks in the three heaviest apartment areas of the City - 
the West End, Kerrisdale and Kitsilano-Fairview areas. 


cont ' d. 


BOARD OF ADMINISTRATION 


PROPERTY MATTERS 
OCTOBER 16, 1970 

The Board, considered matters pertaining to Properties and submits the 
following report. 

PART I 
SUNDRIES 


RECOMMENDATIONS 

1. Acquisition - 

Georgia Viaduct Replacement 

The Supervisor of Property and Insurance reports as follows : 

"Reference is made to Item 2, Property Matters, April 
25, 1969, confirmed by Council April 29, 1969, approving 
the expropriation of Lots 3> 4 & 5j Block 21, D.L. 196, 
the owners having refused an offer of $57 > 500. 00 and 
also appointing Mr. E.C.E. Todd as the City's nominee 
to the Board of Arbitration. Reference is also made 
to Item 1, Property Matters, Feb. 20, 1970, confirmed 
by Council Feb. 2i|, 1970, authorizing the Corporation 
Counsel to apply for a Vesting Order. 

Subsequent to this, the owners through their solicitor, 
agreed to convey the property to the City without 
prejudice subject to an advance payment of $55> 000.00. 
The property was conveyed and $55> 000. 00 paid. 

These premises comprise a site 75' x 120', zoned CM-1, 
which was improved with three buildings which the City 
has had demolished to make way for the North East 
abutment of the Viaduct Overpass over Main St. 818- 
822 Main St., on Lots 3 & [|., was a one storey brick 
building with a floor area of 3595 square feet. At 
the rear was another one storey brick building with a 
floor area of 1200 square feet used for storage 
purposes. Both buildings were erected about 1900 and 
were in poor condition. 826 Main St. was a two storey 
frame building with a main floor area of 1250 square 
feet erected in 19i+8. The condition of this building 
was average for age and type. 

The owners' solicitor had claimed $90,000.00 as representing 
the value to the owner but further negotiations and 
an additional appraisal have produced an offer to accept 
the sum of $61,000.00 in full settlement of all elements 
of claim. 

The City Solicitor and the Supervisor of Property and 
Insurance, after review of the independent appraisals 
and of the owners' compensable costs, such as appraisals, 
legal fees, etc., consider the proposed settlement as 
reasonable and would recommended its acceptance. 

RECOMMENDED that the Supervisor of Property and Insurance 
be authorized to settle the acquisition of the above 
property for the total sum of $61,000.00 chargeable to 
code #172/1120." 

Your Board 

RECOMMENDS the foregoing recommendations of the Supervisor of Property 
and Insurance be adopted. 


standing Committee of Council IX - 3 

on Finance and Administration 
March 17, 19 77 

Clause #3 continued : 

The Committee was informed that excessive duplication would 
likely occur in Kerrisdale and Kitsilano-Fairview if postal walks 
were conducted in these areas because the newsletter would be 
mailed to property owners and they would also receive copies through 
the postal walk. In the West End duplication would be minimal 
as there are very few homeowners compared with tenants in apartments. 


Following further discussion it was 
RECOMMENDED 

A. THAT a postal walk be provided in the West End for 
distribution of the 1977 tax information brochure 
at an estimated cost of $1,875. 

B. THAT an additional 10,000 copies of the brochure 
be printed at a cost of $400 for distribution to 
libraries, information centres and Area Planning 
Offices in other dense apartment areas. 


The meeting adjourned at approximately 4:15 p.m. 
************* 
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CITY OF VANCOUVER 
SPECIAL COUNCIL - flARCH 17, 19 77 
PUBLIC HEARING 

A Gpei'j.lal Meeting of the Council of the City of Vancouver 
wuj, called for Thursday, March 17, 1977, at 7:30 p.m., at the 
Britannia Community Services Centre, 1661 Napier Street, for 
the purpose of holding a Public Hearing to amend the Zoning 
and Development By-law. 

AVAILABLE VJERE : Mayor Volrich 

Aldermen Bellamy, Brown, Ford, Gerard, 
Gibson, Harcourt, Kennedy, 
Marzari, Puil and Rankin 

This Public Hearing was called to consider the following 
rezoning applications: 


LOCATION: 


Southwest, Northwest and Northeast corners of Earles Street 
and Vanness Avenue. 

Lots 1-5, Blocks 118 and 119, D.L.'s 36 and 50; 

Lots 1, 3 Amended and 4, Block 120, D.L.'s 36 and 51, and; 

Lots 1 and 2, Block 133, D.L. 37 


Present Zone: 


(C-1) Commercial District and 
(H-1) Industrial District 


APPROVED: 


APPROVED: 


Requested Zone: (RS-1) One-Family Dwelling District. 
By the Director of Planning 

By the Vancouver City Planning Commission as follows: 

"That the application to rezone to (RS-1) One-Family Dwelling Distric 
be approved for. Lot 3 Amended and Lot 4, Block 120, D.L. 36 
and 51, ONLY, of those properties listed in the report of the 
City Planning Department dated January 24s 1977." 


APPLICANT: 


LOCATION: 


Director of Planning. 


(RZ.E.l) 


North side of Charles Street between Kootenay Street and 
Boundary Road, and; the West side of Boundary Road between 
William and Charles Streets. 


Lots 13-31 , Block 2, S.E. 


Sec. 27, T.H.S.L. 


Present Zone: 


(M-2) Industrial District and 
(C-1) Commercial District 


APPROVED: 


APPROVED: 


APPLICANT: 


Requested Zone: (RS-1) One-Family Dwelling District. 
By the Director of Planning 
By the Vancouver City Planning Commission 
Director of Planning. 

(RZ.C.19.4) 

PROPOSED REZONING OF THE GRANDVIEW-WOODLAND APARTMENT AREAS 
FROM (RM-3) and (RM-3A) MULTIPLE DWELLING DISTRICTS TO (RT-2) 
TWO-FAMILY DWELLING DISTRICT 


An application has been made by the Director of Planning, 
pursuant to Council's resolution of February 8, 1977, to 
rezone the apartment areas of Grandviev;-Woodland from (RM-3) 
and (RM-3A) Multiple Dwelling Districts, excluding presently 
conforming custom-designed apartments, to (RT-2) Two*Family 
Dwelling District. 


coni-. ' d. 
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The Grandview-Woodland Planning Committee, an advisory group 
appointed by Council to make reconmendations on planning matters 
in the community, has prepared a draft Area Plan which identifies 
the retention gnd reinforcement of the "family" nature of the 
community as the single most important planning goal in the area. 
The Area Plan includes policy recommendations which would encour- 
age the development of new residential dwellings which are 
appropriate for families. It is expected that new zoning 
regulations to achieve this objective' will be introduced in 
September 1977. 

The Planning Committee is concerned that the large number of 
apartment buildings containing small, bachelor and one-bedroom 
apartment units which are being automatically approved under 
the present RM-3 and RM-3A zoning will detract from the "family" 
character of the community during the interim period while the 
Area Plan is being finalized. The Committee has proposed that 
the zoning in these areas be amended to RT-2 for a period lasting 
until about September; this would provide control over the 
development of additional apartment buildings until the Area Plan 
is finalized and new regulations encouraging family housing are 
in effect. 

SUMMARY OF DISTRICT SCHEDULES 

RT-2 RH-3/RM-3A 

USES : Outright : One-Family Dwelling One-Family Dwelling 

Two-Family Dwelling Two-Family Dwelling 

- semi-detached - semi-detached 

- duplex ~ duplex 

Apartment Building 
Boarding House 
Rooming House 
Fraternity/Sorority House 


Conditional : 


Height May 
Not Exceed: 


Floor Space 
Ratio: 


Apartment Building 
Boarding House 
Townhouse 
Conversions into: 

- dwelling units 

- housekeeping or 

sleeping units 

- boarding or rooming 

house 
Rooming House 
Community Centre 
Club or Lodge (Fraternal) 

2 storeys plus cellar or 
1 storey plus basement 


0.60 

0.75 towniiouses/apartment 
buil dings 


APPROVED: 


APPROVED: 


By the Director of Planning 


Conversions into: 
" dwelling units 
- housekeeping or 

sleeping units 
~ boarding or rooming 

house 
Conmunity Centre 
Club or Lodge (fraternal) 


120' (RM-3) 
35' outright (RM-3A) 
40' conditional (RM-3A) 
Director of Planning 
approval 


1.00 bonus may be earned 
for site size, site 
coverage and under- 
ground parking. 


By the Vancouver City Planning Commision to rezone the areas of 
Grandview-Woodland presently zoned (RM-3) and (RM-3A) excluding 
presently conforming custom designed apartments to (RT-2) as an 
interim measure for a PERIOD OF SIX MONTHS. 


The Director of Planning further recommends the following: 
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1. That the following sites be excluded from the rezoning as Development 
Permits have, or will be, issued for apartment buildings providing 
they conform to the existing regulations: 


ADDRESS 

1330 East 8th Avenue 
1341 East 3rd Avenue 
1374 Grant Street 
1555 Gravel ey Street 
1811 Adanac Street 
1777 Frances Street 
2225 Triumph Street 
229 Lakewood Drive 


LEGAL 

Lots 3-5, Block 155, D.L. 264A 

Lots 17-21, Block 70, D.L. 264A 

Lots 8-12, Block 57, D.L. 264A 

Lots }5-Eh 19, Block 55, D.L. 264A 

Lots 21-24 of Subdiv.8, Block E, D.L. 183 

Lots 11-15 of Subdiv.6, Block D, D,L. 183 

Lots 13-16, Block 24, D.L. 184 

Lot D, Block 36, D.L. 184 


That the following lots be excluded as they are presently developed 
with an apartment building: 

A. North side of East 3rd Avenue between McLean and Woodland Drive. 

Lot 2, Block 71, D.L. 264A 

B. N.E. Corner William Street and Cotton Drive 

Lots 21-24, Block 178, D.L. 264A 

C. South side of Oxford Street between Garden and Temple Drive 

Lots 3-WH 6, Block 21, D.L. 184 


APPLICANT: 


NOTE: A Public Meeting was held on January 27, 1977 with the 
Standing Committee on Planning and Development. 

Director of Planning. 


(RZ.G.54) 


PRIOR TO CALLING THE MEETING TO ORDER, THE MAYOR, AFTER 
CONSULTATION WITH MEMBERS OF COUNCIL, ADVISED THOSE 
PRESENT THAT, NOTING THE LARGE NUMBERS IN THE HALL AND 
THE NUMBERS UNABLE TO GAIN ADMITTANCE AND BECAUSE OF THE 
POTENTIAL FIRE HAZARD CAUSED BY OVERCROWDING, AND TO 
ENSURE THAT ALL WHO WISHED TO SPEAK WOULD BE GIVEN AN 
OPPORTUNITY OF SO DOING, THIS EVENING'S MEETING WOULD 
BE CANCELLED AND A NEW PUBLIC HEARING ARRANGED WITHIN 
A MONTH. 


CITY OF VANCOUVER 
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REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 
v;as held on Tuesday, April 5, 1977, in the Council ChaiP±)er, 
coniTiiencing at 2:00 p.m. 

PRESENT : Mayor Volrich 

Aldermen Bellamy, Brown, Ford, 

Gibson, Harcourt, Kennedy, 
Marzari, Puil and Rankin 

ABSENT : Alderman Gerard 

CLERK TO THE COUNCIL : D.H. Little 

PRAYER 

The proceedings in the Council Chamber were opened with 
prayer. 

ACKNOWLEDGEMENT 

The Mayor acknowledged the presence in the Council Chamber 
of Grade 11 students from Magee Secondary School accompanied by 
their teacher, Mrs. Garvin. 

'IN CAMERA' MEETING 

The Council was advised that there were matters to be 
considered 'In Camera' later this day, 

ADOPTION OF MINUTES 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Kennedy, 

THAT the Minutes of the Regular Council Meeting of 
March 29, 1977, (with the exception of the 'In Camera' portion), 
be adopted. 

- CARRIED UNANIMOUSLY 

COmiTTEE OF THE WHOLE 

MOVED by Aid. Brown, 
SECONDED by Aid. Marzari, 

THAT this Council resolve itself into Committee of the 
Whole, Mayor Volrich in the Chair. 

- CARRIED UNANIMOUSLY 


COMMUNICATIONS OR PETITIONS 

i. Role of Regional Districts in 
B.C. - Request for Endorsation 

Under date of March 21, 1977, the Corporation of the City 
of Castlegar submitted the following letter: 

"We wish to advise that the following resolution was adopted 
by the Castlegar City Council on March 8, 19 77: 

'That we, the Castlegar City Council, request the 

Minister of Municipal Affairs to conduct a critical 

analysis of the role of Regional Districts in the 

Province of British Columbia. ' 

For your inf ormat j.on , v;e are enclosing a copy of our letter 
sent to the Minister of Municipal Affairs, and would, at this 
time, request your endorsation of same. Your concurrence 
with our position on this matter may be supported by addressing 
a letter to the Minister. " 

cont ' d . . . . 
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COMMUNICATIONS OR PETITIONS (cont'd) 

Role of Regional Districts 
in B.C. (cont'd) 

The Mayor advised that the U.B.C.M. Executive is requesting 
the Minister of Municipal Affairs that a study be conducted of 
the role of Regional Districts. 

MOVED by Aid. Rankin 

THAT the letter from the City of Castlegar be received and 
the Municipality be advised that Vancouver City Council supports 
the request of the U.B.C.M. for a study of the role of Regional 
Districts . 

- CARRIED UNANIMOUSLY 

2. Request City to Host Reception at 
Transmountain Regional Conference 

In a letter dated March 24, 1977, the International Reading 
Association requested that the City host a reception during the 
organization's conference which will be held this year in 
Vancouver. 

MOVED by Aid. Marzari, 

THAT the foregoing request of the International Reading 
Association be received and no action be taken. 

- CARRIED UNANIMOUSLY 

3 . Appointment of Arbitrator for 
the Pacific National Exhibition 

The Council agreed to withdraw this letter as a further 
letter had been received on the matter. 

4 . Vancouver City Towing Contract 

Under date of March 30, 1977, McQuarrie, Hunter et al, 
submitted the following letter : 

"We are the solicitors for Unitow Services Ltd. and, 
as such, have been instructed by them to protest the manner in > 
which Council awarded the above contract to General Auto Towing ; 
on March 29, 1977. 

Serious breaches of the Tender Specifications were 
made in General Auto Towing 's bid. By reason of Council refusing 
to hear us, we were unable to point out why General Auto did not 
qualify for this contract. 

Council, through its previous actions has established 
a policy of hearing delegations prior to the awarding of this 
contract. It must be remembered that subsequent to the awarding 
of this same contract on November 23, 1976, Council heard submissions 
from our competitor which dealt with certain alleged deficiencies 
in our client's bid. Council then voted to rescind the contract 
awarded to us. In our view, a precedent has been set. 

In our opinion. Council, by refusing to hear us, 
has denied to our client the very right of hearing that was allowed 
to our client's competitor on the previous occasions. 

Our client was prepared to make submissions with 
regard to very serious deficiencies in General Auto Towing' s bid. 
These deficiencies are as follows: 

1. General Auto Towing could not be said to have a 

storage lot as per the requirements in the Tender 
because, at the time of the Tender, it was incapable 
of holding or acquiring an interest in land; 


cont'd. . 
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COmUNICATIONS OR PETITIONS (cont'd) 

Vancouver City Towing 
Contract (cont'd) 

2. Cal-M Towing Ltd. was not registered at the 
Companies office in Victoria, B. C. to use the 
name General Auto Towing; 

3. General Auto Towing lacked authorization from 
the Teamsters Union to operate as a brokerage 
company in the form set out in their bid; 

4. General Auto Towing failed to provide Drivers' 
Contracts to accompany their bid. 


Our client's submissions were that these deficiencies 
clearly disqualified General Auto Towing 's bid and, therefore. 
General Auto Towing ' s bid should not have been considered by 
Council . 

At the very least Council should have listened to 
our client's submissions just as Council listened to Mr. 
Vanderspek's submissions both before and after the contract 
was awarded to us. 

Therefore, in the interest of natural justice and 
fair play, we respectfully request that Council reconsider 
its decision of March 29, 1977, and provide our client with 
an opportunity to be heard. 

We look forward to your early attention to this 

request. " 


MOVED by Aid. Gibson, 

THAT the delegation request be granted and Unitow Services 
Limited be heard before Council. 

- LOST 

(Aldermen Brown, Ford, Harcourt, Kennedy, Marzari, Rankin 
and the Mayor opposed) 

MOVED by Aid. Brown, 

THAT the delegation request from the solicitors for Unitow 
Services Limited be refused. 

- CARRIED 


(Aldermen Bellamy, Gibson and Puil opposed) 


CITY MANAGER'S AND OTHER REPORTS 


A. MANAGER'S REPORT 
APRIL 1, 19 77 

Works & Utility Matters 
(April 1, 1977) 

The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Tender - Ih Yard Backhoe 

CI. 2: Opening of Lane North of 26th Avenue between 

Nanaimo and the Lane East 
CI. 3: Additional Brackets for Street Decorations 


Clauses 1 and 2 


MOVED by Aid. Puil, 

THAT the recommendations of the City Manager contained in 
Clauses 1 and 2 be approved. 

- CARRIED UNANIMOUSLY 


cont'd. 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Works & Utility Matters 
(April 1, 1977) (cont'd) 

Additional Brackets for Street 
Decorations (Clause 3) 


MOVED by Aid. Brown, 

THAT the purchase of banner brackets be approved at an 
estimated cost of $8,000.00. 

- CARRIED UNANIMOUSLY 


Social Service & Health Matters 
(April 1, 1977) 

The 4 4 
(Clause 1) 


MOVED by Aid. Marzari, 

THAT the recommendation of the City Manager contained in 
this clause be approved. 

- CARRIED UNANIMOUSLY 


Harbours & Parks Matters 
(April 1, 1977) 


Wall Street Park - Timetable 
for Completion (Clause 1) 

MOVED by Aid. Puil, 

THAT this clause be received for information. 


- CARRIED UNANIMOUSLY 


Building & Planning Matters 
(April 1, 1977) 


The Council considered this report which contains nine 
clauses identified as follows: 


CI. 1: D.P.A. - 1130 West Pender Street - Zone DD 

(Downtown Zoning) 
Cl. 2: Rezoning Application - 6332 Main Street 
CI. 3: Hardship Cases 

Cl. 4: Proposed Buildings - 2883 and 2891/93 Point 
Grey Road 

Cl. 5: D.P.A. - 600 Burrard Street - Christ Church 
Cathedral 

Cl. 6: Cedar Cottage N.I. P. Appropriation - Clark 

Park Stage II 
Cl. 7: Two Cedar Cottage N.I. P. Appropriations - 

(1) Installation of Sidewalk and Tree Planting 
on Commercial Drive 

(2) Tree Planting on Kingsway 

Cl. 8: Cedar Cottage N.I. P. Appropriation - Allocation 
of Additional Funds for the Grandview Community 
Centre Project 

Cl. 9: Development of City-owned Lands - Laurel and 
6th Avenue 


D.P.A. - 1130 West Pender Street - 
Zone DD (Downtown Zoning) (Clause 1) 

Prior to consideration of this clause, a letter from Clark 
Wilson and Company, the solicitors for the applicant, was noted 
requesting the matter be deferred for two weeks pending further 
information being supplied and the hearing of a delegation. 

MOVED by Aid. Rankin, 

THAT the delegation request be granted. 

- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Building & Planning Matters 
(April 1, 1977) (cont'd) 

Clauses 2, 6, 7 and 8 

MOVED by Aid. Puil, 

THAT the recommendations of the City Manager contained in 
Clauses 2, 6, 7 and 8 be approved. 

- CARRIED UNANIMOUSLY 

Hardship Cases 
(Clause 3) 

MOVED by Aid. Marzari, 

THAT this clause be referred to the Standing Committee. on 
Community Services for consideration and report. 

- CARRIED UNANIMOUSLY 

Proposed Buildings - 2883 and 2891/93 
Point Grey Road (Clause 4) 


Prior to considering this clause, a letter from Conse-C 
Enterprises Ltd., was noted requesting that a 'Public Hearing' 
on the proposed development be arranged to permit representation. 

MOVED by Aid. Brown, 

THAT this clause be deferred pending the hearing of a 
delegation from a representative of the owners of Killarney Manor. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Rankin, 

THAT in respect of the Point Grey waterfront properties 
the Director of Planning report on the following: 

what can be done to prohibit further growth and changes 
to existing buildings 

description of the priority areas and the acquisition 
costs of properties to date 

what control has Council over the ultimate design of 
buildings being proposed; 

FURTHER THAT the local area planning committee be kept 
informed of this action. 

- CARRIED UNANIMOUSLY 

D.P.A. - 600 Burrard Street - 
Christ Church Cathedral (Clause 5) 

In considering this clause, reference was made by Alderman 
Puil to a resolution passed recently by the Vestry of the Parish 
of Christ Church Cathedral postponing the date for the first 
lump sum payment from the date of issue of a development permit 
to the date of commencement of construction of the project, in 
return for special annual payment by Grander to the Parish, of 
$60,000, and other conditions. 

MOVED by Aid. Puil, 

THAT this clause be received for information. 

- CARRIED UNANIMOUSLY 

Development of City-owned Lands - 
Laurel and 6th Avenue (Clause 9) 

MOVED by Aid. Harcourt, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 


. 5 


03^2 

Regular Council, April 5, 1977 6 

CITY r^ANAGER'S AND OTHER REPORTS (cont'd) 

Fire & Traffic Matters 
(April 1, 1977) 

Mount Pleasant N.I. P. Bus 
Shelters (Clause 1) 


MOVED by Aid. Harcourt, 

THAT proposal A as contained in this clause be approved. 


- LOST 


(Aldermen Bellamy, Brown, Ford, Gibson, Puil and the 
Mayor opposed) 

MOVED by Aid. Brown, 

THAT proposal B as contained in this clause be approved 
and the matter be reviewed in six month's time. 


- CARRIED UNANIMOUSLY 


Finance Matters 
(April 1, 1977) 


The Council considered this report which contains five 
clauses identified as follows: 


Cl. 1: Letter from Mayor of Prince Rupert re 
Business Tax 

Cl. 2: Investment Matters (Various Funds) January, 1977 
Cl. 3: Investment Matters (Various Funds) February, 1977 
Cl. 4: Block 42 Parking Lease - Allocation of Taxes 
Cl. 5: Capital Estimates for Police Renovations and New 
Police Annex 


Letter from Mayor of Prince Rupert 
re Business Tax (Clause 1) 

The Mayor advised that the U.B.C.M. Executive is on record 
as supporting the position taken by the City of New Westminster 
in respect of a particular case in that City. 

MOVED by Aid. Puil, 

THAT this clause be received for information. 

- CARRIED UNANIMOUSLY 


Clauses 2, 3, 4 and 5 


MOVED by Aid. Rankin, 

THAT the recommendations of the City Manager contained in 
Clauses 2, 3, 4 and 5 be approved. 

- CARRIED UNANIMOUSLY 


Property Matters 
(April 1, 1977) 

The Council considered this report which contains two 
clauses identified as follows: 


Cl. 1: Burrard Street Widening - 1917-1945 Burrard 
Cl. 2: Lease of Balaclava Street, South of Celtic 
Avenue - B.C. Forest Service 


Clauses 1 and 2 

MOVED by Aid. Marzari, 

THAT the recommendations of 
Clauses 1 and 2 be approved. 


the City Manager contained in 

- CARRIED UNANIMOUSLY 
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2. Acquisition for Replotting 
S.E. Sector 


The Supervisor of Property and Insurance reports as follows: 

"Block 6 of Blocks 6-8, D.L. NW^ 33l\., which is bounded by 
59th Ave., Doman St., Asquith Ave. and McKinnon St. is 
required for replotting purposes in connection with the 
expanded program of development in the S.E. Sector approved 
by Council on June 21, 1968. 

This property is located in Area 'A' of the project and 
has an area of I.38 acres. The parcel, which comprises 
a full City block according to the original subdivision 
plan, is vacant, overgrown with bush and without street 
access or other services, however, it is bounded on 
all l\. sides by dedicated street allowances, thus it has 
maximum subdivision potential. It is noted that, further 
to Resolution of Council of November 19, 1968, the 
Corporation Counsel was authori zed to proceed with 
expropriation and was further authorized by Resolution 
of Council of February i|, 1969, to apply for a Vesting 
Order. 

Negotiations have been proceeding for approximately 2 
years with the owner and his solicitor. They stated 
initially that they did not wish to sell out-right and 
preferred to effect an exchange of properties on an 
equitable basis. Subsequently they requested the 
opportunity to appear before Council as a delegation and 
on July 9, 1970, Council passed the following motion: 

'that the representation made by the delegation 
on July 7, 1970 be received and no further action 
be taken on this matter. ' 

Following further negotiations the owner has agreed to 

sell his property for the sum of $72,500.00 as of January 

1, 1970. The City will be responsible for 1970 taxes 

in the amount of $l,296.[|.l. This settlement is considered 

to be realistic and has been endorsed by the City 

Solicitor. 

RECOMMENDED that the Supervisor of Property and Insurance 
be authorized to acquire this property for the sura of 
$72,500.00 on the foregoing basis, chargeable to Code 
#i|906/2i|3." 

Your Board 

RECOMMENDS that the foregoing recommendation of the Supervisor of 
Property and Insurance be adopted. 


3. Amendment to Lease of City-Owned Lot 

Sit: S/S of Kin^sway, E. of Rupert St. 

The Supervisor of Property and Insurance reports as follows: 

"By resolution of Council dated January 20, 1970, Mr. 
David Hunter was granted a five-year lease of Lot 1, 
Block 16, D.L. 37 which is situated on the South side 
of Kingsway, East of Rupert Street, at a rental of 
$262.00 per month plus all taxes and subject to the 
present uses being continued for the term of the lease. 
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CITY t4ANAGER'S AND OTHER REPORTS (cont'd) 

B. Provincial Transit Authority 

In considering this report, a letter from the Chairman of 
the G.V.R.D. Transportation Committee was noted commenting on 
the matter and requesting that the Council meet with the Committee. 

MOVED by Aid. Kennedy, 

THAT the Mayor arrange a further meeting with the Provincial 
Government to request that before legislation is enacted, the 
Government submit draft legislation to the City and other 
municipalities affected for comment; 

FURTHER THAT the City Engineer and the Director of Finance 
submit a report to Council as described in the report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Brown, 

THAT the Mayor arrange an early meeting with the G.V.R.D. 
Transportation Committee prior to meeting with the Provincial 
Government to clarify the City's position. 

- CARRIED UNANIMOUSLY 


C. Collection of By-law Fines - 
Additional Staff 


MOVED by Aid. Bellamy, 

THAT the recommendation of the City Manager contained in 
his report dated April 1, 1977, be approved. 

- CARRIED UNANIMOUSLY 


D. Shaughnessy Hospital Rezoning 

Prior to Council considering this report, the Director of 
Planning requested and recommended a number of changes to it 
as follows: 


"Under recommendation 2B the third paragraph to be revised 
to alter the floor space ratio for parking structures 
from 0.4 to 0.25. 

That the following revisions be made to the set of 
conditions set out after the by-law on page 3: 

'and subject to the following' should be revised to 
read 'and also subject to the following conditions'. 

2. Revised to read: 'That the buildings on the site 
be as follows: 


(a) Shaughnessy hospital containing 408 acute care beds 
and 491 rehabilitation, intermediate and extended 
care beds with right of priority use of 870 beds 
for veterans 

(5 storeys plus basement in height) 

(b) A 200-bed acute care pediatric hospital 

(2 storeys plus basement or cellar in height) 

(c) A 90-bed acute care obstetrics hospital 

(2 storeys plus basement or cellar in height) 

(d) A 150-bed extended care unit 

(3 storeys plus basement or cellar in height) 

(e) A Provincial Laboratory 

(4 storeys plus basement or cellar in height) 

(f) A Logistics Building 

(1 storey plus basement or cellar in height).'" 


cont'd. 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Shaughneasy Hospital Rezoning 
(cont ' d) 


?'10VED by A.ld. Gibson, 

THAT the recominendat ion of the City Manager contained in 
his report dated April 1, 1977, be approved, after amending 
the report as proposed by the Director of Planning and stated 
above . 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt, 

THAT the Citizens Advisory Committee on Shaughnessy Hospital 
be requested to give consideration to the traffic congestion, 
movement and off-street parking in the area. 

- CARRIED UNANIMOUSLY 

E. Dedication of City-owned Property 
for Highway Purposes - N/S Georgia 
between Chilco and Gilford Streets 

MOVED by Aid. Brown, 

THAT this report be deferred for approximately one month 
pending the outcome of Council's decision on the forthcoming 
report re Harbour Park. 

- CARRIED UNANIMOUSLY 

I. Report of Standing Committee 
on Finance & Administration, 
March 31, 1977 


1977 Basic Capital Budgets 
(Clause 1) 


MOVED by Aid. Brown, 

THAT the recommendations of the Committee contained in 
this clause be approved. 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Puil, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Puil, 
SECONDED by Aid. Bellamy, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


MOTIONS 

A. Allocation of Land for Road 
Purposes (East 7' of Lot 10, 
Block 327, D.L. 526) 


MOVED by Aid. Rankin, 
SECONDED by Aid. Bellamy, 

THAT VJHEREAS the registered owner has conveyed to the City 
of Vancouver, for road purposes, the following described lands: 

East 7 feet of Lot 10, Block 327, District Lot 526, 
Plan 59 0, the same as shown outlined red on plan 
prepared by G, Girardin, B.C.L.S., dated February 3, 
1977, and marginally numbered LF 8071, a print of 
which is hereunto annexed; 


' > at 
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MOTIONS (cont'd) 

Allocation of Land for Road 
Purposes (East 7' of Lot 10, 
Block 327, D.L. 526) (cont'd) 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for road purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
road purposes, and declared to form and constitute portions of 
road. 

- CARRIED UNANIMOUSLY 

B. Allocation of Land for Road 
Purposes (East 7' of Lot 11, 
Block 307, District Lot 526) 

MOVED by Aid. Rankin, 
SECONDED by Aid. Bellamy, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for road purposes, the following described lands: 

East 7 feet of Lot 11, Block 307, District Lot 526, Plan 
590, the same as shown outlined red on plan prepared by 
G. Girdardin, B.C.L.S., dated February 1, 1977, and 
marginally numbered LF 8070, a print of which is hereunto 
annexed; 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for road purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
road purposes, and declared to form and constitute portions of 
road. 

- CARRIED UNANIMOUSLY 

C. Allocation of Land for Road 
Purposes (West 7' of Lot 1, 
Block 238, District Lot 526) 

MOVED by Aid. Rankin, 
SECONDED by Aid. Bellamy, 

THAT WHEREAS the registered owner has conveyed to the City of 
Vancouver, for road purposes, the following described lands: 

West 7 feet of Lot 1, Block 238, District Lot 526, Plan 
590, the same as shown outlined red on plan prepared by 
G. Girardin, B.C.L.S., dated November 18, 1976, and 
marginally numbered LF 7993, a print of which is hereunto 
annexed ; 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for road purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
road purposes, and declared to form and constitute portions of 
road. 

- CARRIED UNANIMOUSLY 

1 . Mayor's Indemnity 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Gibson, 

THAT the indemnity of the Mayor be increased by six 
percent, retroactive to January 1, 1977. 

- CARRIED 


(Aldermen Brown, Rankin and the Mayor opposed) 
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MOTIONS (cont'd) 
2. Aldermen's Indemnities 
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MOVED by Aid. Harcourt, 
SECONDED by Aid. Gibson, 

THAT the indemnities of the Aldermen be increased by six 
percent, retroactive to January 1, 1977. 

- CARRIED 

(Aldermen Bellamy, Brown, Ford and Rankin opposed) 

3 . Deputy Mayor's Indemnity 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Gibson, 

THAT the indemnity of the Deputy Mayor be increased by six 
percent, retroactive to January 1, 1977. 

- CARRIED 

(Aldermen Brown and Rankin opposed) 

4. Playing Field - 
Granville Island 

At the Council meeting on March 29, 1977, Alderman Gibson 
submitted, as Notice, a proposed motion concerning a full-size 
playing field being considered in the planning of Granville 
Island. 

At the request of Alderman Gibson, Council withdrew this 
proposed motion. 

5. Leave of Absence - 
Alderman Gibson 

MOVED by Aid. Ford, 
SECONDED by Aid. Brown, 

THAT Alderman Gibson be given leave of absence from the 
Council meetings scheduled May 10, 24 and 31, 1977. 

- CARRIED UNANIMOUSLY 


NOTICE OF MOTION 

The following Notice of Motion submitted by Alderman Rankin 
was recognized by the Chair: 

Kitsilano Tidal Pool 

MOVED by Aid. Rankin, 

THAT WHEREAS the closing of Kits Pool could possibly occur 
at the end of August this year due to alleged health violations; 

AND WHEREAS the voters have three times rejected a Parks 
Board capital works program including certain expensive reno- 
vations of the pool; 

AND WHEREAS the Kitsilano Community Forum has unanimously 
asked to appear before City Council to urge them to call for a 
public meeting on the question of the health hazard, the 
question of renovations plans and proposed financing; 

AND WHEREAS there is the need for the widest possible 
discussion in connection with the pool closure; 

THEREFORE BE IT RESOLVED THAT City Council jointly sponsor 
with the Park Board a well advertised public meeting in Kitsilano 
within one month to ascertain citizen opinion on this matter. 


(Notice) 
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NOTICE OF MOTION (cont'd) 

The following Notice of Motion submitted by Alderman Marzari 
was recognized by the Chair: 

Proposed Downtown Federal 
Government Office Building 

MOVED by Aid. Marzari, 

THAT WHEREAS it has been a long standing policy of Vancouver 
City Council that it supports the Liveable Region proposals of 
the G.V.R.D. and a policy of controlled downtown growth; 

AND WHEREAS the Federal Government was requested twice by 
Council to consider decentralizing its new building to one of 
the Regional Town Centres to set a public example for private 
developments ; 

AND WHEREAS Downtown Vancouver already contains massive 
amounts of empty commercial space; 

THEREFORE BE IT RESOLVED THAT Council reaffirm its position 
on the Federal Government's plan to build one million square feet 
of new office space in Downtown Vancouver. 

(Notice) 


The Council recessed at approximately 3:20 p.m. and following 
an 'In Camera' meeting in the Mayor's Office, reconvened in open 
session in the Council Chamber at 3:55 p.m. 


FREEDOM OF THE CITY - The Hon. John R. Nicholson, Q.C. 

At this point in the proceedings , the Mayor acknowledged 
the presence in the Chamber of the Hon. John R. Nicholson, Q.C. 
and gave tribute to Mr. Nicholson's achievements. 

The Mayor presented Mr. Nicholson with an illuminated 
address in recognition of Mr. Nicholson being made a Freeman 
of the City of Vancouver on December 14, 1976. A Freeman's 
Medallion and a parking plaque were also presented. 

Mr. Nicholson expressed his appreciation to Council for 
the honour. 


The Council recessed at approximately 4:00 p.m. to reconvene 
at 7:30 p.m. 


03^8 


Regular Council, April 5, 1977. 12 

The council reconvened in the Council Chamber at 
7,30 p.m. with Mayor Volrich in the Chair and the 
following Members . present : 

PRESENT ; Mayor Volrich 

Aldermen Bellamy, Brown, Ford, Gerard, 
Gibson, Har court, Kennedy, 
Marzari, Puil and Rankin. 

CLERK TO THE COUNCIL; R. Henry. 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Rankin 
SECONDED by Aid. Gibson 

THAT this Council resolve itself into Committee of the 
Whole, Mayor Volrich in the Chair. 

- CARRIED UNANIMOUSLY 

DELEGATIONS 

1. Appeals of Council's Decisions on 
1977 Social Service Grants. 


In accordance with Council's policy, arrangements were 
made for the following Social Service agencies to appear before 
City Council to appeal Council's decisions on grants to their 
organizations . 

God's Rescue Mission 

Council, on March 8, 1977, approved a grant of $4,000 to 
God's Rescue Mission. The original grant request from God's 
Rescue Mission was for $6,000 for 1977. The Reverend Malinda 
Thorne - God's Rescue Mission - addressed Council in support of 
her request for an additional grant of $2,000. 

MOVED by Aid. Brown 

THAT an additional grant of $1,000 to God's Rescue Mission 
be approved . 

- CARRIED BY THE 
REQUIRED MAJORITY 

(Alderman Puil opposed) 

Canadian Paraplegic Association 

Council, on March 8, 1977, approved a grant of $18,150 to 
the Canadian Paraplegic Association. This agency had requested 
a grant of $30,000 for 1977. Mr. Doug. Wilson addressed Council 
on behalf of the Canadian Paraplegic Association and put forward 
the reasons why an additional Rehabilitation Counsellor is needed. 

MOVED by Aid. Rankin 

THAT an additional grant of $11,850 to the Canadian Para- 
plegic Association be approved subject to C.A.P. Cost-sharing. 

- CARRIED BY THE 
REQUIRED MAJORITY 

(Alderman Puil and the Mayor opposed) 
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DELEGATIONS (Cont'd) 


Appeals - Social Service Grants (Cont'd) 

Crisis Intervention & Suicide 
Prevention Centre . 


Council, on March 8, 1977, approved a grant of $13,350 to 
the Crisis Intervention and Prevention Centre. The organization 
had requested a grant of $16,000 for 1977. Mr. G. Mavis spoke 
on behalf of the Crisis Intervention Centre and its request for 
an additional grant of $2,650. 

MOVED by Aid. Marzari 

THAT an additional grant of $2,650 to the Crisis Intervention 
& Suicide Prevention Centre, be approved. 

- LOST NOT HAVING THE 
REQUIRED MAJORITY 

(Aldermen Bellamy, Brown, Ford, Gerard, 
Puil and the Mayor opposed) 


Catholic Community Services . (The Door is Open) 

Council, on March 8, 1977, did not approve the request of 
the Catholic Community Services (The Door is Open) for a grant 
of $3,460. It was noted the grant request was to cover a 
deficit for the year 1976 and that it is contrary to Council's 
policy to fund deficits. Ms. Margaret Stecker spoke on behalf 
of Catholic Community Services . 

MOVED by Aid. Kennedy 

THAT a grant of $3,450 to the Catholic Community Services 
(The Door is Open) be approved. 

- (deferred) 

MOVED by Aid. Gerard 

THAT consideration of the above motion be deferred pending 
the outcome of a further appeal by Catholic Community Services 
to the Vancouver Resources Board and/or the Department of Human 
Resources . 

- CARRIED 

(Aldermen Brown, Harcourt, Kennedy, Rankin 
and the Mayor opposed) 


Downtown Eastside Residents ' Association 

Council, on March 8, 1977, did not approve the request from 
Downtown Eastside Residents' Association for a grant of $36,288 
for 1977. Council noted that, in addition to the representative 
of the appellant, fifty-four (54) speakers had requested to appear 
to address Council in support of the D.E.R.A. grant appeal. 


Cont ' d 
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Dt'^Ll'lGATlONS (Cont ' d ) 

Appeals - Social Service Grants (Cont'd) 

Downtown Eastside Residents' Association (Cont'd) 

MOVED by Aid. Bellamy 

THAT Council hear representations on the D.E.R.A. grant 
appeal to approximately 10.00 p.m. this evening, and those 
delegations still unheard at that time be requested to submit 
their comments in writing for Council's consideration. 

- LOST 

(Aldermen Brown, Ford, Gibson, Harcourt, 
Marzari and Rankin opposed) 

Ms. Libby Davies, President, Downtown Eastside Residents' 
Association, addressed Council and filed a brief in support of 
the D.E.R.A. grant appeal. 

Council heard representation from forty-eight (48) speakers* 
supporting the D.E.R.A. grant appeal. 

* List of Speakers on File 
in City Clerk's Office. 

The Reverend Griffin advised Council that a number of 
agencies who had supported D.E.R.A. this evening would pledge to 
provide a Board of Directors and/or an Advisory Group and the 
offices of the First United Church to administer the D.E.R.A. 
grant should Council approve it. 

MOVED by Aid. Rankin 

THAT a grant of $36,288 to the Downtown Eastside Residents' 
Association for 1977, be approved, subject to the grant being 
administered by a Board of Directors representative of the social 
service agencies in the area. 

- CARRIED BY THE 
REQUIRED MAJORITY 

(Aldermen Gerard, Kennedy and Puil opposed) 


RISE FROM COMMITTEE OF THE WHOLE 

MOVED by Aid. Harcourt 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

ADOPT REPORT OF COMMITTEE OF THE WHOLE 

MOVED by Aid. Harcourt 
SECONDED by Aid. Rankin 

THAT the report of the Committee of the Whole be adopted . 

- CARRIED UNANIMOUSLY 

* * * * 

The Council adjourned at 12.00 Midnight. 
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* * * * 


The foregoing are Minutes of the Regular Council Meeting 
of April 5, 1977, adopted on April 19, 1977. 
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(WORKS Al - 


1) 


WORKS & UTILITY MATTERS 

i) 

RECOMMENDATION : 

1. Tender No. 39-76-12 
1 1/2 Yard Backhoe 

The City Engineer and the Purchasing Agent report as follows: 

"Tenders for the above were opened on January 10, 1977, and referred to 
the City Engineer and Purchasing Agent for report. 

A working copy of the tabulation is on file in the Office of the Purchasing 
Agent. I 

Funds for this purchase are provided in the Equipment Plant Replacement 
Account and in the P.A.T.H.E. Account (Purchase of Additional Trucks and Heavy 
Equipment) . 

Sixteen bids were received, with a price range of $128,331.00 to $206,420.94. 
The lowest three bids were:- 

Bid No. 1 Poclain Canada - Poclain Madel 160 CL @ $128,331.00 

This bid does not meet specifications. 

Bid No. 2 Parker-Pacific - Hy Hoe Model 6000 TT @ $132,575.00 

Bid No. 3 F & F Equi-pnent, Hein Vfemer Model C24, @ $152,280.00 

A oottparison of features of the Bid No. 2 backhoe and the Bid No. 3 backhoe 
is shewn in the table below; 


Feature 

Advantages of Bid No. 3 over Bid No. 2 

1. Working Capacity 

It can lift 30,830 pounds or 11,000 pounds more 
at 20 feet in front of the machine or 58% more. 
At the maximum reach of each machine it is 
capable of lifting 16690 pounds or 70% more 
weight 

2. Working ranges 

It can dig to 26'-2" or 21 inches deeper and 
has a reach of 39 '-2" or 21 inches further or 
7% and 5% more, respectively. 

3. Machine stability 

It is more stable when digging or lifting heavy 
loads at long reach because of its greater 
weight, longer tracks and more strategically 
placed counterweight. 

4. Engine 

It offers a larger engine which should last the 
life of the unit without any major repair work. 

5. Structural Integrity 

The Engineering Department consider it to be 
structurally more suited to our digging 
conditions and it should provide lower maint- 
enance costs and less down time. 


This machine controls the productivity of a sewers 
construction crew. The City spends about $1,000,000 annually 
to operate this crew. The Bid No. 3 machine will provide greater 
mechanical reliability which will reduce mechanical repairs, re- 
sulting in less crew downtime costs. 

The extra cost of Bid No. 3, $19,705.00, is less than 3% 
of the estimated $800,000 ten year lifetime cost of this machine. 
The mechanical reliability of the Bid No. 3 machine will result in 
savings in repairs and downtime costs greater than the extra initial 
capital cost. 
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Item No. 3 cont'd 

The present uses, as defined in the previous agreement, 
stated that the premises be utilized for automobile 
parking, storage of shrubs and plants, and not other 
purposes . 

Prior to signing the lease, the solicitor for Mr. Hunter 
had requested that the wording under conditions of use 
be revised to customer parking, retail display and sale 
of plants in connection with the business. This use 
does not conflict with the original intent and conforms 
with zoning by-laws, consequently there would be no 
valid objection to this request. 

RECOMMENDED that the clause concerning use of the property 
be amended to allow customer parking and retail display 
and sale of plants in connection with the business." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 


PART II 
SALES 


RECOMMENDED that the following applications to purchase 
received by the Supervisor of Property and Insurance be approved under 
the terms and conditions set down by City Council. 

Re: Lot 19, D.L. 756 & Lot 20, D.L. 756 

Sit; E/S Knight St. between l5th & l8th Aves. 

NAME LOT APPROX.SIZE SALE PRICE TERMS CONDITIONS 


Brite Con- 19 Irregular $12,130.00 City l)This lot contains 

struction Terms @ fill and no guarantee 

9-3/k% given to soil 
stability. 

2)Subject to a P.U. 
easement over the 
S 20' of the W . 

Brite Con- 20 Irregular $12,130.00 City This lot contains 

struction Terms @ fill and no guarantee 

9-3/k% given to soil 
s tability . 

Re: Lot 23, D.L. 756 

Sit; E/S Knight St. between l5th & l8th Aves. 

i. & W. 23 Irregular $12,230.00 City This lot contains 

Construction Terms @ fill and no guarantee 

td. ^-3/^.% given to soil 

stability. 
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We RECOMMEND acceptance of the bid (Bid No. 3) to offer 
the best value to the City of Vancouver for one Hein Werner Model 
C-24 Ih yard backhoe at a cost of $152,280.00 plus 7% P.S.T." 

The City Manager RECOMMENDS that the above recommendation 
of the City Engineer and Purchasing Agent be approved. 


2. Opening of Lane North of 2 6th Avenue 
Between Nanaimo Street & the Lane East 

The City Engineer reports as follows: 

"The lane north of 26th Avenue between Nanaimo Street and 
Kamloops Street has two north-south legs connecting it to 26th Avenue. 
The easterly north-south leg and a short section of the east-west 
lane are the only portions of this lane complex which are presently 
open. 

Two new houses on the north side of 26th Avenue are in the 
final stages of construction. Requests have been received for lane 
access to the carports at the rear of these residences. The opening 
of this lane will provide rear access to the new residences and 
eliminate the undesirable dead-end feature of this lane complex. 

The work consists of grading, gravelling, and the installation 
of lane drainage facilities. The estimated cost is $11,100 and 
funds are available in the 1976 Capital Budget A/C #148/7968 - 
'Opening Streets & Lanes'. 

I RECOMMEND that 

(a) the above-mentioned lane be opened; 

(b) $11,100 be approved from the Streets Capital Budget, 
Appropriation No. 148/7968." 

The City Manager RECOMMENDS that the above recommendation of 
the City Engineer be approved. 


CONSIDERATION : 

3. Additional Brackets for Street Decorations 
The City Engineer and Director of Social Planning report as follows: 

"A request has been received from the Greek, Japanese and Italian 
communities for a program of street decorations on West Broadway, 
Powell Street and Commercial Drive. These community groups with help 
from the Heritage Festival organization propose to make and install 
decorative banners this year from May to July and will probably repeat 
the decorations in future years. The proposed decorations will cover 
approximately a mile and a half of city streets. 

In order that the community groups can install their banners, it will be 
necessary to buy brackets for mounting the banners on the street lighting 
poles. The City has some banner brackets but these are required for 
the annual street decorations which will be in place at the same time. 
These brackets will also be available for other displays in the future 
at other times in the year. 

We estimate the cost of the banner brackets will amount to $8,000. 

All the materials, designing, art co-ordination and other costs for these 
decorations will be paid for by a Federal program. This represents a low 
cost opportunity to expand our civic decorations scheme into local areas 
with the enthusiastic involvement of citizens. Once the brackets have 
been purchased, they remain the property of the City and will be used 
again and again with local communities towards enhancing the appearance 
of the City for years to come. 

Cont'd . . . 
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The Coitptroller of Budgets & Research advises that, if this report is proved, 
f\3nding will be inclirled in the 1977 c^rating b\]dget. 

The City Manager submits the matter to Council for CONSIDERATION. 


FOR CCUKGl Aam SEE ?.\QE{S) 5Wi^^ 
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SOCIAL SERVICE AND HEALTH MATTERS 

RECOMMENDATION 
1. The 44 

The Director of Social Planning reports as follows: 

On February 22nd, 1977, City Council approved an operating budget for THE A4 
in the amount of $55,425, which included janitorial costs. When the budget 
was presented to the Community Services Committee on February 10th, 1977, 
two alternative budgets for janitorial services were put forth. The 
following is extracted from the January 27th report to Committee which was 
considered at its February 10th meeting. 


Alternative 1 


1976 1977 1977 
5 months ( Projected ) 


On contract. Initial Cleaning $1,000.00 
General Cleaning ($1,600 for 

5 1/2 months) 8,800.00 $19,200.00 

General Maintenance & Supplies 1,500.00 3.300.00 

$11,300.00 $22,500.00 

Alternative 2 

Janitorial based on hiring on 
'on-site' staff salaries 
Building Service Worker plus 

1 part time cleaner 18,600.00 

Maintenance of Building 2,000.00 

Janitorial Supplies _ 1,000.00 

Non-recurring costs 3,000.00 

$24,600.00 


Alternative 1 utilizes contract cleaners. This is a continuation of the 
present arrangement. The cost is $22,500.00. 

Alternative 2 employs ''on site* staff to handle cleaning and maintenance 
services. The cost is $24,600.00. 

The problems of maintenance and janitorial services in 1976 at THE 44 were 
discussed in the Social Planning Progress Report dated January 25th, 1977. 
On February 10th, 1977 discussions were held with the Community Services 
Committee regarding the benefits of 'on site' cleaning and maintenance staff, 
mainly in terms of efficiency. However, due to an oversight by the Director 
of Social Planning, no specific recommendation was made to approve Alternative 
No. 2 and thereby establish the required positions. 

The Director of Social Planning RECOMMENDS that: 

A. Council approve the Janitorial Budget Alternative No. 2 of $24,600 
establishing 'on site' cleaning staff for THE 44. 

B. Two positions be established; one a building service worker and the 
other a part time cleaner, both subject to classification by the 
Director of Personnel Services. 

C. The additional funds required for 1977 amounting to $1,400.00 
can be provided within the approved budget (#7840/916) . " 


The City Manager RECOMMENDS approval of the Director of Social Planning 's 
recommendations . 

FOR cmnai action see page(s) ..^^^_ 
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HARBOURS AND PARKS MATTERS 


INFORMATION ; 

1 . Wall Street Park - Timetable for Completion 

"On Feb. 4, 1977, Council approved the sale of some City lands 
with the proceeds of $142,198 to go to the development of Wall 
Street Park. 

The Superintendent of Parks and Recreation reports the following 
schedule for this development: 


Completion Date 


A. 


Design 


a) 
b) 


Concept Design 


April 11 


Review with appropriate 
officials and Community 


April 18 
May 9 


c) 


Final concept and 
Budget Estimate 


B. Development a) 


Work by others 
(City Engineering, Hydro,, 
B.C. Telephone) 


September 9 


b) 


Park Board for completion 
of development 


December 9 


II 


The report is submitted for the INFORMATION of Council. 
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1. Development Permit Application #69229 - 

1130 West Pender Street - Zone; DD (Downtown Zoning) 


The Director of Planning reports as follows: 

"A Development Permit Application has been filed to demolish the Park 
Plaza residential building at 1130 West Pender Street. The site is 
located on the south side of Pender Street between Bute and Thurlow 
Streets . 

Background 

Development Permit Application #69229, filed by Paine & Associates 
Architects, to construct a development containing a 28 storey 
commercial /office complex and 49 dwelling units on this site was 
approved by the Development Permit Board on December 15, 1975. 

Solicitors for Country and New Town Properties Ltd. (owner of the 
site containing Park Plaza) have advised that feasability studies 
have indicated the proposed development is not economically viable. 
Subsequently the Development Permit Application was formally with- 
drawn by the Architects on December 20, 1976. 

Present Situation 

On January 20, 1977, Paine and Associates, Architects, filed the 
application to demolish the Park Plaza building. This building 
became vacant on November 4, 1975 (prior to the November 18, 1975 
adoption of the amendment to the Zoning and Development By-law 
restricting demolition) and contains 47 dwelling units which were 
used as residential rental accommodation. 

On Nov. 18, 1975 the Zoning and Development By-law was amended 
permitting the Director of Planning to refuse any Development 
Permit Application involving demolition of residential rental accommi 
tion when there is no subsisting Development Permit authorizing 
re-development of the site and when at least 50% of the drawings 
required for a Building Permit have not been completed and filed. 

The solicitors for the owners have stated that Park Plaza has been 
repeatedly vandalised and that their client considers the building 
to be a public hazard, particularly in the event of fire (please 
see attached letter. Appendix A). They further imply that the 
building is deteriorating to a point where re-occupancy would not 
be possible. 

Interim Use of the Site 

Paine and Associates, Architects, have confirmed that the site will 
not be used for parking after demolition of Park Plaza building. 
They intend to make the site presentable by retaining existing 
trees on the front portion of the site, install low open cedar 
fence and to make an additional planting arrangement on the north- 
east corner of the site. 

Social Planning Department 

The Social Planning Department have indicated that they are not in 
favour of granting the permit to demolish the building until a new 
permit for re -development is issued. They pointed out that the 
demolition of the Plaza and the loss of the residential rental 
accommodation was a major issue when the Development Permit 
Application to re-develop the site was considered. It was an 
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issue that the City used in negotiating for housing units in the 
development proposed. If this building was demolished now, the City 
would not have the same leverage in the future when a new development 
is applied for. Thus, one of the prime objectives (retention or 
replacement of housing) of Council policy might be defeated. 

Recommendatiop 

The Zoning and Development By-law was amended by City Council in 
November 1975 to control the demolition of existing older housing by 
granting the Director of Planning authority to refuse Development 
Permits for demolition for such housing unless a valid Development 
Permit authorizing re-development of the site was issued and at least 
50% of the drawings required for a Building Permit had been completed 
and filed. This has not been done in this case and since there are 
no special circumstances in this case that could not be applied to 
others, the Director of Planning recommends that the Development 
Permit Application to demolish the existing building on this site 
be refused." 

The City Manager RECOMMENDS that the recommendation of the 
Director of Planning be approved. 


2. Rezoning Ax)plication - 6332 Main Street - 
Lot 19, Block 3, D.L. 648, Plan 1748 

The Director of Planning reports as follows: 

'An application has been received from Mr. N. Chauhan requesting an amendment 
to the Zoning and Development By-Law No. 3575 whereby the above-mentioned 
property be rezoned from (RT-2) Two-Family Dwelling District to (C-2) Commercial 
District for the purpose of: 

'New addition of a jewellery repair shop to my existing residence.' 

SITE DESCRIPTION 

The site is located on the east side of Main Street between East 47th and East 48th 
Avenues. The rectangular site measures 33 feet along Main Street and 106 feet to 
the lane at the rear producing a site area of 3,498 square feet. (See Appendix A). 

The site is zoned (RT-2) Two-Family Dwelling District and developed with a one-storey 
plus basement one-family dwelling. 

The lands fronting onto Main Street north of East 48th Avenue and south of East 42nd 
Avenue are zoned (RT-2) Two-Family Dwelling District. The lands zoned as (RT-2) Two- 
Family Dwelling District between East 47th and East 48th Avenues are generally developed 
with one-storey plus basement one-family dwellings, although a multiple conversion 
dwelling exists on the northeast corner of Main Street and East 48th Avenue and a non- 
conforming local grocery store exists on the west side of Main Street just south of 
East 47th Avenue. 

The lands to the south of East 48th Avenue and fronting onto Main Street are zoned 
and developed as a (C-2) Commercial District. 

The lands to the east of the site and to the west of those lands fronting onto the 
west side of Main Street are zoned and developed as an (RS-1) One-Family Dwelling 
District. 

PROPOSED DEVELOPMENT 

The applicant submitted a set of drawings with the application which were stamped 
"Received, City Planning Department, February 4, 1977". The plans indicate a one- 
storey addition to the front of the existing one-family dwelling. The proposed 
addition extends out to the westerly property line along Main Street. No front 
yard is proposed. The existing southerly side yard of 3 feet 4 inches is maintained 
and a northerly side yard of 4 feet is proposed. 

Cont'ri . . . 
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Clause #2 continued ; 
ANALYSIS 

Given the existing development of acceptable residential uses in the lands zoned 
as (RT-2) Two-Family Dwelling District along Main Street between East 47th Avenue 
and East 48th Avenue, a rezoning of an interior lot to (C-2) Commercial District 
is felt to be inappropriate. Such an isolated rezoning would permit a building 
with a maximum height of 3 storeys or 40 feet (whichever is less), a maximum floor 
space ratio of 3.0 and provision of 3 foot sideyards with no front yard. A minimum 
rear yard of 10 feet would be required unless residential uses were included in the 
development in which case a minimum rear yard of 25 feet would be required over the 
full width of the site for those storeys containing residential uses. Parking and 
loading would also be required in accordance with Sections 12 and 13 of the Zoning 
and Development By-Law No. 3575. This possible form of development is felt to be 
inappropriate with respect to the adjoining residential lands. 


An expansion of the (C-2) Commercial District lands to the south of East 48th 
Avenue along Main Street is felt to be unwarranted at this time. City records 
indicate that the small grocery store located at 6319 Main Street, to the west 
of the site, has been in existence since 1910. This isolated commercial develop- 
ment is non-conforming to both use and regulations of the (RT-2) Two-Family 
Dwelling District and is permitted only for the life of the existing building. 

RECOMMENDATION : The Director of Planning recommends that the application be not 
approved. 

The City Manager RECOMMENDS that the foregoing recommendation of the Director of 
Planning be approved. 


3. Hardship Cases 

On January 18, 1977, Mayor Volrich requested a report on the 
present Hardship Policy. 


The Director of Permits and Licenses reports as follows 


"The Zoning and Development By-law which was adopted on 
June 18, 1956 brought into focus the fact that there were 
many illegal suites in existence throughout the City. As 
a result City Council subsequently adopted an Illegal Suite 
Program j.n the RS-1 Districts which was originally designed 
to remove all such suites within a ten year period ending 
on December 31, 1970. It became apparent at this time that 
due to the housing shortage the removal of all illegal suites 
was inappropriate and Council approved a number of moratoriums 
extending the final date. 

In the initial enforcement of the By-law many valid cases 
were brought to light which involved real financial or health 
hardship to either the tenant or the owner. 

In the period between 1963 and 1964, Hardship Applications 
were dealt with directly by City Council. During this period 
of time, 74 applications were dealt with solely for financial 
or health reasons. Of the 74 cases. Council instructed the 
City Building Inspector to withhold enforcement action in 64 
cases, and that normal enforcement action be proceeded with 
in the remaining 10 cases. 

On December 3, 1964, Council by resolution established the 
Hardship Committee consisting of the City Building Inspector 
as Chairman, City Medical Health Officer and Social Service 
Administrator. This resolution also established the present 
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procedure for the submission of Statutory Declarations for 
consideration of a financial or health hardship. The Committee 
after reviewing the Statutory Declaration, made recommendations 
to City Council on a case by case basis and this procedure 
was employed until the end of 1975. However, the number of 
reports generated by the Hardship Committee was substantial 
and found to be too time consuming for Council. Subsequently 
on January 27, 1976, Council instructed the Director of Permits 
and Licenses to comply with the recommendations of the Hardship 
Committee but in the event of a refusal, the applicant be 
advised Tzhat they have the right to appeal the decision to 
City Council. 

The original concept of the Hardship Policy was to assist the 
following groups of people :- 

1. persons over the age of 65 years 

2. unsupported widows and deserted wives 

3. bona fide students (for limited times) 

4. temporarily unemployed people 

5. physically handicapped persons 


However, Council in its original deliberations, judged each 
case individually on its financial or health merits and the 
Hardship Committee in its decision has continued on the 
same basis. 

During the year 1976, 410 applications were made to the 
Hardship Committee. Of these, 64 were straight approvals, 
249 were limited approvals, 69 were refused and 28 were 
withdrawn. Of the 69 refusals, 20 made application to appear 
before Council as a delegation. Council endorsed the recom- 
mendation of the Hardship Committee in 9 cases, reversed the 
decision of the Hardship Committee in 4 cases, referred 2 
cases back to the Committee and deferred decision in 5 cases. 

So far in 1977, 193 applications have been received by the 
Hardship Committee. Of these 129 cases were approved, 14 
were refused, 24 were laid over for more information or 
withdrawn and 26 are still to be dealt with by the Committee. 

The Hardship Committee is of the opinion that the original 
intent of Council's action on this matter is being lost over 
the years. Council's leniency in considering hardship cases 
has resulted in hardship applicants increasingly comprising 
a much broader cross section of the population than the 
criteria originally intended to serve. Further the Committee 
has experienced problems with the accuracy of financial 
information submitted by hardship case applicants. 

A review of the original guidelines and present experiences 
is seen to be appropriate with a view to considering the 
establishiTient of guidelines which the Hardship Committee will 
apply in deliberation of each application. The form which 
the applicant files should be reviewed by the Director of 
Legal Services. 

The following are forwarded as options for Council's 
consideration : - 


OPTION #1 

Repeal the resolution establishing the Hardship Committee and 
enforce the regulations of the Zoning and Development By-law. 
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WEAKNESS Not appropriate under present housing conditions. 
OPTION #2 

Apply the guidelines originally established by Council for 
the following groups only:- 

1. persons over the age of 65 years 

2. unsupported widows and deserted wives 

3. bona fide students (for limited times) 

4 . unemployables 

5. physically handicapped 

STRENGTH Would assist in the elimination of new illegal 

suites in single family dwelling areas and eliminate 
some existing illegal suites when reapplication by 
same people is made and the applicable criteria is 
no longer valid. 


WEAKNESS Categories are too restrictive, i.e., does not 
cover low income groups. 


OPTION #3 

Maintain the existing approach initiated by Council and 
continued by the Hardship Committee of considering each 
application on its individual merits, emphasizing health and 
financial circumstances. In addition, the Hardship Committee 
could request selected applicants to meet and discuss their 
application in more detail. 


OPTION #4 

Establish revised guidelines for considering Hardship Cases 
as follows :- 

The Hardship Committee would consider each application on its 
individual merits in accordance with the new applicable criteria. 

A distinction between TENANTS and OWNERS making application as 
a Hardship Case be made on the following basis 

A) When a TENANT has his Hardship Application approved, the 
OWNER will be required to make the living accommodation 
for which the application is made comply with Building, 
Pliimbing and Electrical By-law requirements on the 
understanding that the issuance of any Permit does not 
legalize a separate dwelling or housekeeping unit. 

B) When an OWNER applies for hardship consideration, it will 
be a prerequisite that he or she shall have lived on the 
property for a minimum of two years and that the Building, 
Plumbing and Electrical By-law requirements be complied 
with as in A) on the understanding that the issuance of 
any Permit does not legalize a separate dwelling or 
housekeeping unit. 

C) The following groups of TENANTS shall be eligible for 
consideration of permission to use an illegal housing 
unit because of hardship consideration :- 
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1) A single student whose income is below the applicable 
figure in the Table in Guideline E in the year for 
which the application is made. 

2) A married student whose combined income is below 
the applicable figure in the Table in Guideline E 
in the year for which the application is made. 

3) An individual, couple or family whose income is 
below the applicable figure in the Table in Guideline 
E in the year in which the application is made. 

4) An individual, whether single or married, who is 
temporarily unemployed. 

5) An individual or couple 60 years of age or older. 

6) A physically handicapped person. 

7) A person whose personal health, whether physical or 
emotional, could in the judgment of a qualified 
professional be at risk. 


D) The following groups of OWNERS shall be eligible for 
consideration of permission to use or permit the use 
of an illegal housing unit because of the hardship 

it could create it the unit were removed in conforma- 
tion with existing zoning regulations: 

1) A person or persons 60 years of age or older. 

2) A person who, for verifiable health reasons, 
has had his/her normal income disrupted. 

3) A person who, for verifiable reasons, has had 
his/her normal source of income disrupted and 

or reduced so as to create a personal hardship. . 

E) The following income guidelines from Statistics 
Canada be used as a basis upon which to judge the 
merits of a Hardship Application: 


LOW INCOME CUT-OFFS ADJUSTED FOR REGIONAL 
DIFFERENCES AND UPDATED TO JANUARY 1977 


Number of Persons Income Level 

in Household 


1 

4,475 

2 

6,446 

3 

8,226 

4 

9,782 

5 

10,932 

6 

12,003 

7 + 

13,157 


And that these figures be reviewed and updated 
annually. 


Cont'd 


8U 


Board of Administration, October 16, 1970 . . . (PROPERTIES) . . . . i+ 


5. RECOMMENDED that the following application to purchase 

received by the Supervisor of Property and Insurance be approved under 
the terms and conditions set down by City Council. 


Re: Lot 81, D.L. 339, Plan 13659 

Sit: E/S of Tyne between i4.8th & Skth Aves . 


NAME LOT APPROX.SIZE SALE PRICE TERMS CONDITIONS 


Peter & 8I Irregular $15,500.00 Cash 

Martha 

Regehr 
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It is further suggested that if Council chooses either Option 
2, 3 or 4, an appeal from a decision of the Hardship Coitunittee 
be referred to the Standing Committee of Council on Community 
Services who shall be delegated the authority to decide on such 
appeals within the framework of policies approved by Council. 

The Director of Permits and Licenses RECOMMENDS that Council 
adopt Option #4, and that Council delegate authority to decide 
on appeals to the Standing Committee on Community Services," 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Director of Permits and Licenses be approved. 


INFORMATION 


4 , Proposed Buildings - 2883 and 2891/9 3 Point Grey Road 


The Director of Planning reports as follows: 

"The City Clerk received a oetition dated February 7, 1977 from the 
Strata owners of Killarney Manor, 2890 Point Grey Road, objecting to 
the proposed buildings that are being constructed at 2883 A 2891/93 
Point Grey Road. 

The 2 sites referred to above are located in a RT-2 Two Family Dwelling 
District. 

2883 Point Grey Road (Developme nt Permit #74430 ) 

This Development Permit Was issued July 8, 1976 permitting 
the construction of a 1 family dwelling on this existing site 
which is 20' in width. 

The drawings approved by the Development Permit indicate the 
2 bedroom dwelling would provide 2' side yards adjacent to 
the east and west properties. The building is 2 stories 
and 24' in height. 

2891/93 Point Grey Road (Development Permit #75877 ) 

This Development Permit was issued on November 30, 1976 
permitting the construction of a semi-detached 2 family 
dwelling. 

The drawings approved by the Development Permit indicate that 
the building would be constructed on a site with a 97.3' 
frontage providing a 5' westerly sideyard and a 6'4" easterly 
sideyard. The building would be 2 stories plus cellar and 
26' in height. 

The designs of both buildinas were cleared by the Secretary of the 
Urban Design Panel on behalf of the Panel. Both developments comply 
with the requirements of the Zoning and Development By-law and are 
within the established building line. 

On December 7, 1976, City Council approved the Policies outlined in the 
Point Grey Road Plan. The first 8 policies re-iterated the City's 
intention to acquire all property along the north side of Point Grey 
Road and stated ways in which this would be carried out. These 
policies also dealt with ways of enhancing the beach area. 
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Clause #4 continued : 

However, it was recognized at that time that the Property Acnuisition 
Program will be a very long endeavor. Therefore, Plan Policy #9 states 
'The existing RT-2 and RS-2 District Schedules (with exceptions relating 
to the Drohibition of new townhouse or aoartment construction and the 
prohibition of sideyard relaxations) should be used to regulate 
development on the north side of Point Grey Road.' As pointed out 
above, the 2 developments in question have been aooroved under the 
existing zoning regulations and, therefore, are not contradicting 
stated Council Policy." 


The City Manager submits the foregoing reoort of the Director of Planning for 
the INFORMATION of City Council. 


5. Development Permit Application #69 853 - 

600 Burrard Street - Christ Church Cathedral 


The Director of Planning reoorts as follows: 

"At the meeting of Council on January 18, 1977, 

"... the Mayor directed that the City Manager report (on the 
status of transfer of development rights from Christ Church 
Cathedral to the adjacent develooment) . ' 

At the meeting of Council on January 24, T)77, the City Manager reported 
that, 

'The Planning Department attempted, but were unable, to contact 
the applicant to ascertain the current status of drawinns, 
progress of conditions, etc ' (Aooendix I attached) 

Council resolved that 'the Director of Planning continue to attemot to 
contact Grander Develooments regarding the status of their proposed 
develooment on the site adjacent to Christ Church and report back.' 

Following continued attempts to contact the aoplicant, the Planning 
Department received a letter from the Hammerson Prooerty Corporation 
Limited, dated March 15, 1977 (Appendix II attached), stating that, 
although they do not wish to proceed with the oroposed develooment at 
present, their architect has been instructed to obtain a Development 
Permit. The City has not yet been aooroached by the applicants to 
satisfy the reauirements of the conditions of aooroval as resolved by 
the Development Permit Board. 

Development Permit Apolication #69853 will become void on April 9, 1977. 
Any further consideration of the proposed development after that date 
will requ-'re that a new Development Permit Aopli cation be submitted. 
The architect has been so informed." 

The City Manager submits the foregoing report of the Director of Planning for 
the INFORMATION of City Council. 


RECOMIENDATION 

6. Cedar Cottage N.I. P. Appropriation: 
Clark Park Stage II 

The Director of Planning reports as follows: 

"The top priority of the Cedar Cottage Neighbourhood Improvement 
Prograun is to improve the parks and recreation facilities in the 
area. To this end, improvements to Cedar Cottage Park and Brewers 
Park have nearly reached completion. The Stage I improvements to 
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Clause #6 continued : 

Clark Park have now begun, following Council approval of the 
required funding on May 18, 1976. At the time of the Clark Park 
(Stage I) approval, it was stated that a second appropriation 
(Stage II) would be required when further planning was completed. 

The Park Board has now finalized the Stage II plan following 
participation with the area residents and the N.I. P. Coinmittee. 
The Cedar Cottage N.I. P. Committee recommends a sum not to exceed 
$120,000.00 be allocated from N.I. P. funds for the Phase II 
development of Clark Park. The specific details attachf^t^ t-o 
the report to Council as Appendix "A" . The new improvements will 
generally include closure of Woodland Drive, (approved by Council 
October 5, 1976) and installation of a cul-de-sac; installation of 
2 new tennis courts; development of play equipment for both juniors 
and seniors; installation of 2 horseshoe pitches; a jogging track; 
and other improvements as noted on the attached Appendix. 


C.M.H.C. has concurred with this proposal. 
Costs would be shared as follows : 


The Director of Planning RECOMMENDS THAT Council approve the 
appropriation of $120,000.00 from Land: Social Housing Account (894/9020) 
to the Cedar Cottage Neighbourhood Improvement Proaran for Stage II 
improvements to Clark Park." 

The City Manager RECOMMENDS that the recommendation of the 
Director of Planning be approved. 


7. Two Cedar Cottage N.I. P. Appropriations: 

(1) Installation of Sidewalk and Tree Planting 
on Commercial Drive 

(2) Tree Planting on Kingsway 


The Director of Planning reports as follows: 

"One of the priorities of the Cedar Cottage Neighbourhood Improvement 
Program is to improve the appearance and living environment of the 
area. The Cedar Cottage N.I. P. Committee idenfified two more projects 
which meet these conditions. These are as follows: 

1. Installation of a sidewalk and tree planting on Commercial from 
14th to 15th Avenues, west side 

The Cedar Cottage N.I. P. Committee recommend a maximum of 
$7,500 for a standard concrete cement curb walk, and a maximum of 
$2,000 for planting of 10 columnar red maple trees, on Commercial 
Drive, west side, from East 14th Avenue to the south side of the 
15th Avenue intersection. 

In order to finance these projects N.I. P. funds would be transferred 
from the Land: Non-Conforming Use Account (894/9024) to the 
Services/Utilities Account (894/9023) for the sidewalk, and from the 
Recreational/Facilities Account (894/9019) for the tree planting-. 


C.M.H.C. 


City 


Province 


$60,000.00 
30,000.00 
30,000.00 
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Clause #7 continued: 


Installation of tree planting on Kingsway (both sides) between 
Knight and Nanai,mo Streets 

The Cedar Cottage N.I. P. Coiranittee recommend that a maximum of 
$15,000 be allocated for the planting of 110 trees on both sides of 
Kingsway between Knight and Nanaimo Streets. 

The Park Board Staff have estimated the cost of the 110 trees in 
this area as $11,000 and the Engineering Department staff have 
estimated the cost of the Streets Branch Work, i.e. breaking_qut 
and bricking in after planting, as $4,000. Most of the "pTanting 
will be done in the Spring of 19 77. The balance will be done in 
the Fall after the street construction of work adjacent to Victoria 
Drive has been completed. 


N.I. P. funds in the amount of $14,440 will be transferred from the 
Recreation Facilities Account (894/9019) and $560 will be transferred 
from the Land: Social Housing Account (894/9020) for the complete 
tree planting project on Kingsway. 


C.M.H.C. concurs with the above proposals. 
The Director of Planning recommends: 

A. THAT Council approve the appropriations from the Cedar Cottage 
Neighbourhood Improvement Program of $7,500 from the Land: Non- 
Conforming Use Account to the Services/Utilities Account for 
the sidewalk, and $2,000 from the Recreational/Facilities Account 
for tree planting, on Commercial Drive, west side, from East 14th 
Avenue to the south side of the 15th Avenue intersection. 

Costs would be shared as follows: 

STANDARD CONCRETE CEMENT CURB WALK TREE PLANTING 

C.M.H.C. = $ 937.50 C.M.H.C. = $1,000 

Province = $1,875.00 Province = $ 500 

City = $4,687.50 City = $ 500 


TREE PLANTING AND SIDEWALK PREPARATION ($ 15 ,000) 

C.M.H.C. = $7,500 
Province = $3,750 
City = $3,750." 


The City Manager RECOMMENDS that the recommendations of the 
Director of Planning be approved. 


8. Cedar Cottage N.I. P. Appropriation: Allocation of 
Additional Funds for the Grandview Community 
Centre Project 

e Director of Planning reports as follows: 
" BACKGROUND 

On April 6, 1976, Council approved the recommendation of the Planning 
and Development Committee that $500,000.00 be allocated for 
improvements to the Grandview Commiinity Centre . The remaining 
cost of $250,000. was to come from the Provincial Government 
Recreation Fund, bringing the total cost of renovation to 
$750,000.00. 
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A. Shortfall of Provincial Government Recreation Gran t 

On November 29th, 1976, the Provincial Minister of Recreation 
announced a grant for this project in the amount of $208,333.00 
leaving a shortfall of $41,667.00. 

The Cedar Cottage N.I. P. Committee recommend that a sum of 
$41,667.00 be allocated to the Grandview Community Centre N.I. P. 
project to make up the shortfall. 

B. Increase in Contingency Funds 

Of the original $750,000.00 estimated by the Parks Board for 
improvements to the Grandview Community Centre, $22,300 was 
identified as Contingency Funds. However, in a letter dated 
December 9, 1976 to the Cedar Cottage N.I. P. Committee, the Parks 
Board architect requested additional funds for unexpected costs 
which had been incurred during actual renovations of this community 
centre. Some of these costs are for the following items: footings 
and foundations have had to be increased due to the existing poor 
bearing construction; the filter room had to be enlarged; an 
additional sump has had to be installed to remove storm water; 
extra doors have had to be installed to conform to Fire Regulations; 
and etc. These known costs total $7,580.00. The Parks Board has 
also requested an additional $10,000. to allow for other unknown 
costs which may yet be incurred before the construction of the 
project is complete by the end of May, 1977. 

In response to this request for the additional contingency funds, 
the Cedar Cottage N.I. P. Committee recommend that a sum not to 
exceed $18,000.00 be allocated to the Grandview Community Centre 
N.I. P. Project for additional contingencies incurred during 
construction, on the understanding that no additional funds will 
be requested. 

C. Allocation of Funds for Park Board Staff Architect/Consultant's 
Salary . 

In addition to the above the Director of Planning notes that a 
further sum of $9,000 representing salary of the Parks Board 
Staff Consultant was not accounted for. Since this was an oversight 
on the part of Parks Board for not claiming this salary earlier so 
the matter could have been budgeted, it is suggested this be 
charged direct to the Project. 

C.M.H.C. has concurred with the above three identified proposals 
for additional funding. 

The Director of Planning recommends: 

THAT Council approve the appropriations from the Cedar Cottage 
Neighbourhood Improvement Program as follows: that the full 
amount of funds received from the sale of property at 3417 Porter 
Street (Account 826/2202) be transferred to the Grandview Community 
Centre Account ( 823/1909 ) (sale amount estimated to be $40,000.); 
and that the balance of funds (approximately $28,667) be transferred 
from Land: Social Housing Account (894/9020) Grandview Communitv 
Centre Account (823/1908) . 

Total costs would be shared as follows: 

Alterations, Contingencies, Staff Salary (Total $68,667. ) 

C.M.H.C. = $34,333.50 

Province = 17, If 6. 75 

City = 17,166.7?." 

The City Manager RECOMMENDS that the recommendation of the 
Director of Planning be approved. 
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9 . Development of City-Owned Lands, Laurel and 6th Avenue 
The Development Consultant reports as follows: 

Vancouver City Council on August 24, 1976 approved Daon Develop- 
ment Corporation, H. Haebler Co. Ltd. and Hawthorn Mansfield Towers 
as the Team to develop the City-owned land at the Southwest corner 
of 6th Avenue and Laurel Street. 

Council on that date also authorized the Director of Legal Services 
to draw up and execute a ground lease with Daon Development Corpora- 
tion in accordance with the general terms and conditions contained 
in the report submitted to Council, and such other conditions as 
the Director of Legal Services may consider appropriate. 

On October 19, 1975, Council modified the terms of the proposed lease 
to require the developer to build an ARP rental development on the site 
and to sub-lease up to 25% of the units to B.C. Housing Management Com- 
mission. On February 15, 1977, Council declared its intention to exer- 
cise its option to sub-lease a portion of the building to provide for 
a day care facility-. 

Since then, the Team have received approval for a Development Permit 
and a draft ground lease has been prepared for signature by Daon 
Development Corporation and the City. 

The development is an Assisted Rental Program development which pro- 
vides for participation by the B.C. Housing Management Commission 
to provide for a portion of the units to be occupied by low income/ 
handicapped individuals. The economics of such a development are very 
tight and it is now found to be less expensive for H. Haebler Co. Ltd. 
to take over the ground lease and the responsibility for the develop- 
ment and for Daon Development Corporation to drop out. The reason 
for the economy is that H. Haebler Co. Ltd. wishes now to own the 
development and since he is the contractor, he can receive tax write- 
offs both during and following construction, whereas Daon Development 
Corporation could only receive tax write-offs after occupancy. Also, 
the financing is simplified and fees charged to the project are substan- 
tially reduced. 

Incidentally, Daon Development Corporation will not charge any fee 
either to the City or to H. Haebler Co. Ltd. despite the considerable 
work they have done on the project to date - this, all in the interest 
of producing an economical and viable rental project. 

Recommendation 

It is recommended that a ground lease under the terms previously approved 
by Council be executed between the City and H. Haebler Co. Ltd. for the 
development of the City-owned site at 6th Avenue and Laurel Street. 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Development Consultant be approved. 


FOR COUNCIL ACTION SEE PAGE(S)^^>:2^ 
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FIRE AND TRAFFIC MATTERS 

CONSIDERATION 

1. Mount Pleasant N.I. P. Bus Shelters 

The Director of Planning and City Engineer report as follows : 

"On September 28, 1976, City Council approved the N.I. P. Concept Plan for 
the Mt. Pleasant Triangle. 

The N.I. P. allocation for bus shelters is $45,000. Of this amount, $43,300 
has been recommended by the Citizen's N.I. P. Committee and civic staff for the 
installation of 12 'City Style' bus shelters, ((? $3,550. per bus shelter plus 
$300 minor water box relocation) and 2 concrete litter bins ((? $200 per container) 
at the locations shown in Appendix 1, The $43,300 would cover all labour, 
materials and complete installation costs. Cost sharing of the recommended 
$43,300 N.I. P. expenditure would conform to the standard N.I. P. utilities formula, 
namely : 

Federal 25.0% $ 10,825.00 

Provincial 12.5% 5,412.50 
City 62.5% 27.062^50 

$ 43,300.00 

The locations were chosen in consultation with the Engineering Department and 
adjacent owners and based on user surveys conducted by the N.I, P. Committee and 
Planning staff. The shelters would be painted dark brown and would include 
cedar benches. 

In recent weeks, Council has approved the implementation of a commercial 
bus shelter program in the city whereby private companies will install bus 
shelters at various locations in return for advertising rights. It is 
anticipated that this program will result in a significant reduction in capital 
expenditure for each bus shelter and will also reduce on-going maintenance costs. 
In considering Council's recent action with respect to acceptance of a commercial 
bus shelter program, bus shelters for Mt, Pleasant could be supplied by either 
of two alternative methods, in addition to the N,I.P. Committee proposal de- 
scribed above : 

1. Commercial bus shelters with advertising could be placed in the Mt. 
Pleasant area. 

2. City bus shelters which will be replaced by commercial shelters in 
various locations in the City could be relocated to Mt. Pleasant 
(12 required). 

Both capital costs and on-going maintenance costs would be significantly de- 
creased by proceeding with either 1 or 2 above. 

Whereas the cost of providing 12 new shelters was estimated to cost $42,600 
(plus $600 annual maintenance), it could be anticipated that this project could 
be completed at a cost of approximately $8,000 (plus additional City costs 
estimated up to $6,000 to provide replacement commercial shelters for displaced 
City shelters) by proceeding as above. 

The Area Planner and Mt. Pleasant N.I, P. Committee wish to initiate this 
project as quickly as possible since supply of bus shelters was designated the 
highest priority item based on their questionnaire. Construction of new City 
style bus shelters could proceed immediately and the program for installation 
by August is acceptable. However, if either 1 or 2 are adopted, we have no 
assurance that bus shelters would be available for the Mt, Pleasant area in the 
near future. Reports to Council and Transportation Committee, selection of a 
company, and negotiation of a satisfactory agreement for conmercial shelters 
could unduly delay the installation of bus shelters in Mt, Pleasant, possibly 
as much as six (6) months to one (1) year. 
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Clause No. 1 Continued 


The Director of Planning and City Engineer submit the following for the 
CONSIDERATION of Council : 

A. Instruct the. Director of Planning and City Engineer to proceed with 
construction and installation of 12 City-built shelters immediately, 
as requested by the N.I, P. Committee, at a total cost of $43,300. and 
City cost of $27,000. 

B. Authorize the installation of 12 commercial shelters and/or displaced 
City shelters at an estimated cost of $8,000. but with a delay of six 
(6) months to one (1) year." 


The City Manager submits the foregoing report of the Director of Planning 
and City Engineer for Council's CONSIDERATION. 


FOR COUNCIL ACTiON SEE PAGE(S) 
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FINANCE MATTERS 

INFORMATION 


1. Letter From Mayor of Prince Rupert re Business Tax 


The Director of Legal Services reports as follows: 

"The Mayor of Prince Rupert has forwarded a letter to City 
Council as follows: 

' I am attaching a letter to the Minister of Municipal 
Affairs which points out the potential problems created 
by the Supreme Court decision on the definition of 
"resident" for business tax purposes. 

You, as a Council, may wish to point out to the Minister 
of Finance and Honourable H. A. Curtis that the legisla- 
tion should be amended to avoid a considerable loss of 
business tax revenue.' 

The decision referred to was an interpretation of the word 
"resident" in the Municipal Act in determining who was 
liable to business tax. As Council is aware, the provisions 
of the Municipal Act in this respect do not apply to the City 
of Vancouver and in my view the decision will have no effect 
on business tax and levies in the City of Vancouver. 

It should be noted that the letter was a form letter and I 
take it that similar letters were sent to various cities and 
municipalities in the Province. 

Council does not normally make direct approaches to the 
Provincial Government respecting amendments to the Municipal 
Act unless .-such amendments affect the City of Vancouver. Its 
participation in any request is generally through the medium 
of the Union of British Columbia Municipalities as a member 
thereof. By the same token, municipalities do not make 
representations to the Provincial Government with respect 
to amendments to the Vancouver Charter as they do not affect 
them. 

The City Manager submits the foregoing report for the 
INFORMATION of Council. 


RECOMMENDATION 


2 . Investment Matters (Various Funds) January, 19 77 


The Director of Finance reports as follows: 
"(a) Security Transactions during the month of January 1977. 
(b) Summary of Securities held by the General and Capital Accounts. 


Cont ' d . . 


Date Type of Security 


Jan 


4 
4 
5 
5 
6 

ii 
is 

ia^ 

|8 

^9 
19 

20 

^0 

SO 
21 

24 

i25 
26 
26 
26 
127 
27 
28 
28 
31 
31 
31 


Dat e 


Jai; 


4 
19 
20 
24 
25 
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(a) SECURITY TRANSACTIONS DURING THE MONTH OF JANUARY 1977 

1. GENERAL AND CAPITAL ACCOUNT TRANSACTIONS (PURCHASES) 


(FINANCE: A- 7 - 2) 


Maturity 
Date 


Maturity 
Value 


Chartered Bank Deposit 'Receipts and Government Notes 

$ 1,002,279, 
2,590,986, 
2,025,224, 
1,530,247, 
1,500,351, 
1,000,465. 
1,792,877, 
2,503,099, 
1,500,000, 
1,008,766. 
2,000,000, 
986,476, 
1,000,205, 
1,000,000, 
1,000,234, 


Bank of British Columbia 
Bank of British Columbia 
Bank of British Columbia 
Bank of British Columbia 
Bank of British Columbia 
Toronto Dominion Bank 
Bank of British Columbia 
Bank of British Columbia 
Mercantile Bank of Canada 
Bank of British Columbia 
Banque Canadienne Nationale 
Bank of Nova Scotia 
Royal Bank of Canada ^ 
Banque Canadienne Nationale 
Bank of British Columbia 
Canadian Imperial Bank of 

Commerce 
Bank of British Columbia 
Canadian Imperial Bank of 

Commerce 
Bank of British Columbia 
Bank of British Columbia 
Bank of British Columbia 
Bank of British Columbia 
Royal Bank of Canada 
Mercantile Bank of Canada 
Mercantile Bank of Canada 
Bank of Nova Scotia 
Royal Bank of Canada 
Bank of British Columbia 
Mercantile Bank of Canada 
Royal Bank of Canada 


Jan. 14/77 
Junel5/77 
Mar. 1/77 
Apr. 4/77 
Jan. 7/77 
Jan. 13/77 
May 2/77 
Jan. 18/77 
Jan. 18/77 
Feb. 25/77 
Junel5/77 
Jan. 19/77 
Jan. 20/77 
June 1/77 
Jan. 21/77 

Jan. 21/77 
Jan. 15/77 

Jan. 25/77 
Jan. 26/77 
Feb. 4/77 
Mar. 2/77 
Mar. 23/77 
Jan. 27/77 
Feb. 16/77 
Mar. 25/77 
Feb. 8/77 
Jan. 31/77 
Mar. 16/77 
Feb. 15/77 
Feb. 1/77 


45 
30 
66 
81 
37 
75 
40 
32 
00 
03 
00 
17 
48 
00 
25 


995,395.71 
1,032,440.00 


2,001 
1,000 
1,503 
1,008 
1,519 
1,000 
1,004 
2,026 
3,007 
1,000 
1,515 
976 
1,000 


,643.84 
,480.55 
,394.52 
,016.44 
,239.45 
,205.48 
,602.74 
,235.61 
,594.52 
,616.44 
,333.70 
,728.40 
,219.18 


$43,033,360.57 $42,595,953.53 


2. SINKING FUND TRANSACTIONS (PURCHASES) 



Term 

Annual 

Cost 

Days 

Yield 

1,000,000.00 

10 

8.32 

2,500,000.00 

162 

8.20 

2,000,000.00 

55 

8.37 

1,500,000.00 

89 

8.27 

1,500,000.00 

1 

8.55 

1,000,000. 00 

2 

8 . 50 

1,750,000.00 

110 

8.13 

2,500,000.00 

5 

9.05 

1,484,925.00 

4 

8.75 

1,000,000.00 

38 

8.42 

1,935,489.40 

148 

8.22 

986,253.25 

1 

8.25 

1,000,000.00 

1 

7.50 

970,815.68 

133 

8.25 

1,000,000.00 

1 

8.55 

995,153.74 

1 

8.875 

1,000,000.00 

146 

8.11 

2,000,000.00 

4 

7.50 

1,000,000.00 

2 

8.77 

1,500,000.00 

10 

8.26 

1,000,000.00 

35 

8.36 

1,500,000.00 

56 

8.36 

1,000,000.00 

1 

7.50 

1,000,000.00 

20 

8.40 

2,000,000.00 

57 

8.40 

3,000,000.00 

11 

8.40 

1,000,000.00 

3 

7.50 

1,500,000.00 

44 

8.48 

973,316.46 

15 

8.53 

1,000,000.00 

1 

8.00 


Type of Security 
Debentures 

City of Vancouver 5.0% 
City of Vancouver 5.0% 
City of Vancouver 5.0% 
City of Vancouver 8.0% 
City of Vancouver 8.0% 


Date 


May 1/78 
May 1/78 
May 1/78 
Apr. 2/93 
Apr. 2/93 


Maturity 



Term 

Yield 

Value 

Price 

Cost 

Yrs/Mos. 

% 

3,000.00 

95.57 

$ 2,867.10 

1/4 

8.6 

5,000.00 

95.70 

4,785.00 

1/4 

8.6 

4,000.00 

95.78 

3,831.20 

1/4 

8.55 

1,000.00 

86.96 

869.60 

16/2 

9.60 

25,000.00 

88.00 

22,000.00 

16/2 

9.46 


$ 38,000.00 


$34,352.90 


I 
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STANDING COmiTTEE OF COUNCIL 


ON PLANNING AND DEVELOPMENT 


OCTOBER 1, 1970 


A meeting of the Standing Committee of Come il on Planning 
and Development was held in the #1 Committee Room on 
Thursday, October 1, 1970, at approximately 9:30 a.m. 
The following members were present: 

PRESENT: Alderman Bird, Chairman 

Aldermen Adams, Broome, Calder, 
Hardwick, Linnell, Phillips, 
Rankin, Sweeney and Wilson 

ABSENT: His Worship the Mayor (On Civic 

Business) 

CLERK : D. Scott 

Adoption of Minutes 

The minutes of the meeting held on September 3, 1970, were 
adopted. 


PART I 

The following recommendations of the Committee are sub- 
mitted to Council for consideration: 

RECOMMENDATIONS 

1. "5-5-5 Plan" of Housing for 

Elderly People - Champlain Heights 

At the last meeting of the Committee a communication from 
the Honourable Grace McCarthy, Minister Without Portfolio, 
was noted wherein she set out a proposal of the Provincial 
Government respecting self-owned apartments or condominiums 
for elderly people under the Strata Titles Act and requested 
an opportunity to meet with the Committee to discuss the plan. 
The Committee agreed with the request and left the arrange- 
ments with the Chairman. 

The Honourable Grace McCarthy appeared before the Committee 
and explained the details of this Plan which was devised by 
the Department of Municipal Affairs and which is basically 
designed for elderly people who own a home, which, for many 
reasons, does not meet their special requirements. The 
self-owned apartment could be financed as follows: 

(a) the applicant puts up $5,000 cash, derived from 

the sale of their home (some may wish to put up more). 

(b) the B.C. Government provides a second mortgage 
of ^^5,000 under the Provincial New Home Building 
Assistance Act (which is paid only after occupation). 


Datt Type of Security 


Jan J 6 Greater Vancouver Water 

District Jan. 19/77 

19 Bank of British Columbia Jul. 15/77 


Feb 
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(FINANCE: A-7 - 3) 


Maturity 
Date 


Maturity 
Value 


Cost 


Yield 
Days % 


Chartered Bank Deposit Receipts £ Government Notes 


$ 500,000.00 
2,183,607.04 

2,683,607.04 

$2,721,607.04 


(b) SUMMARY OF SECURITIES HELD IN GENERAL AND CAPITAL 
ACCOUNTS ONLY - AS AT JANUARY 31, 1977. 


$ 498,526.28 
2,100,000.00 

2,598,526.28 

$2,632,879.18 


13 
177 


8.30 
8.21 


Type of Security 
Short Term 

Chartered Bank Deposit Receipts 
and Government Notes 


Par or Maturity Value 


$ 64,400,944.70 


Cash or Book Value 


$ 62,587,546.34 


The City Manager RECOMMENDS that the foregoing recommendation 
of the Director of Finance be approved. 


3 . Investment Matters (Various Funds) February, 1977 

The Director of Finance reports as follows: 
"(a) Security Transactions during the month of February 1977. 
(b) Summary of Securities held by the General and Capital Accounts. 

(a) SECURITY TRANSACTIONS DURING THE MONTH OF FEBRUARY 1977 


GENERAL AND CAPITAL ACCOUNT TRANSACTIONS (PURCHASES) 


Dat i Type of Security 


Maturity 
Date 


Maturity 
Value 


Cost 


Term 
Days 


Annual 
Yield % 


Chart ered Bank Deposit Receipts and Government Notes 


.1 

Mercantile Bank of Canada 

Mar. 28/77 

$ 2,000,000.00 

$ 1,975,880.00 

55 

8.10 

1 

Bank of Nova Scotia/Bank of 







Canada 

Feb. 18/77 

500,000.00 

498,145.00 

17 

8.00 

1 

Royal Bank of Canada 

Feb. 3/77 

1,000,383.56 

1,000,000.00 

2 

7.00 

1 

Royal Bank of Canada 

May 13/77 

1,015,342.47 

1,000,000.00 

70 

8.00 

1 

Bank of Montreal 

Feb. 28/77 

1,508,910.00 

1,500,000.00 

27 

8.03 

2 

Mercantile Bank of Canada 

Apr. 15/77 

2,000,000.00 

1,968,546.40 

72 

8.10 

2 

Bank of British Columbia 

May 25/77 

2,049,157.26 

2,000,000.00 

112 

8.01 

2 

Bank of British Columbia 

May 31/77 

3,078,170.96 

3,000,000.00 

118 

8.06 

2 

Bank of British Columbia 

Junel5/77 

3,087,014.79 

3,000,000.00 

133 

7.96 

2 

Mercantile Bank of Canada 

Mar. 17/77 

1,009,542.46 

1,000,000.00 

43 

8.10 

2 

Royal Bank of Canada 

May 13/77 

2,045,835.62 

2,000,000.00 

100 

8.00 

2 

Royal Bank of Canada 

May 16/77 

1,533,863.01 

1,500,000.00 

103 

8.00 

2 

Royal Bank of Canada 

Feb. 3/77 

1,000,191.78 

1,000,000.00 

1 

7.00 

2 

Royal Bank of Canada 

Feb. 3/77 

2,000,383.56 

2,000,000.00 

1 

7.00 

2 

Bank of Montreal 

Feb. 3/77 

1,500,164.38 

1,500,000.00 

1 

4.00 

3 

Mercantile Bank of Canada 

Apr. 18/77 

2,032,843.84 

2,000,000.00 

74 

8.10 
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• 3 

Bank of British Columbia 

July29/77 

3,113,990.14 

O AAA AAA AA 

3 ,000 ,000 . 00 

T •7C 

1 /d 

1 o o 

o 


BanK or Britisn LoiumDia 

Julylo/y / 

O TAC TOT TA 

3 ,106 ,1/1 . 10 

O AAA AAA AA 
O ,000 , 000 • 00 

T CO 
IDZ 

7 Q7 



Bank of British Columbia 

Aug . 1/ 1 1 

O TTT TCIi QQ 
O , 11 / , / DM- • OO 

o,uuu,uuu . uu 



3 

Bank or British Columbia 

Aug. 15/77 

T A 1 1 T O O O Til 

1,041, ooz . /M- 

T AAA AAA AA 
1 , 000 ,000 • 00 

T oil 

7 Q Q 
/ . 00 

3 

Bank or British Columbia 

July27/77 

2 ,075 ,129 . 86 

AAA AAA AA 

1 ,000 , 000 . 00 

T T 1 1 

1 /M- 

7 O O 
/ . 00 

3 

Bank of Montreal 

Feb. 4/77 

1,000,191. 78 

T AAA AAA AA 

1 ,000 , 000 . 00 

1 

7 An 
/ . 00 

4- 

Bank of Montreal 

Feb. 28/77 

T OOC OOO T C 

1,005 ,293 .15 

T AAA AAA AA 

1 ,000 , 000 • 00 

ZH- 

. 00 

4 

Mercantile Bank of Canada 

Feb . 28/77 

1,000,000.00 

Q oil T AO on 
y yM- , / Oz . zO 

Oil 

Q in 
. XU 

4 

Mercantile Bank of Canada 

T. . 1 v*! 1 1 111 

, 000 , 000 . 00 

o OQO 0*70 on 

z , byb , y / z • y u 


7 Q 

4 

Royal Bank of Canada 

Feb. 8/77 

^ AAO '^AT OT 

3,002,301.37 

O AAA AAA AA 

3 ,000 , 000 . 00 

1 1 

1 . 00 

7 

Royal Bank of Canada 

Julyl5/77 

1, 551,133 . 56 

T CAA AAA AA 

1,500 , 000 . 00 

ICQ 

lob 

7 Q 7 C 
/ . / 

7 

Bank of Montreal 

Feb. 9/77 

1,500,575.34 

1,500,000.00 

2 

7.00 

8 

Bank of British Columbia 

Aug. 2/77 

2,074,890.14 

2,000,000.00 

175 

7.81 

8 

Royal Bank of Canada 

Feb. 9/77 

2,000,000.00 

1,999,561.80 

T 
X 

fl no 

8 

Royal Bank of Canada 

Aug. 15/77 

2,080,350.68 

2,000,000.00 

188 

7.80 

9 

Bank of Montreal 

Feb. 11/77 

4,000,000.00 

3,998,313.04 

2 

1.10 

LI 

Canadian Imperial Bank of 







Commerce 

Feb. 16/77 

4,004,246.58 

4,000,000.00 

5 

1.15 

L4 

Bank of British Columbia 

Feb. 15/77 

7,001,584.11 

7,000,000.00 

1 

8.26 

28 

Bank of Nova Scotia 

Mar. 3/77 

2,001,356.16 

2,000,000.00 

3 

8.25 




$75,038,614.78 $73,834,121.34 




SINKING FUND TRANSACTIONS (PURCHASES) 


Type of Security 


Debentures 


Maturity 
Date 


Maturity 
Value 


Price 


Cost 


Term 
Yrs/Mos. 


11 City 
14 City 
14 City 
14 City 
16 City 
22 City 

22 City 

23 City 

24 City 


of Vancouver 
of Vancouver 
of Vancouver 
of Vancouver 
of Vancouver 
of Vancouver 
of Vancouver 
of Vancouver 


Yield 


8.50% Dec. 3/93 

$ 

100,000 

.00 

93 

.00 

$ 

93 

,000.00 

16/10 

9.33 

9.25% Sept. 1/90 


250,000 

.00 

100 

.00 


250 

,000.00 

13/7 

9.25 

5.00% May 1/78 


1,000 

.00 

96 

.14 



961.40 

1/3 

8.40 

8.00% Apr. 2/93 


1,000 

.00 

89 

.61 



896.10 

16/2 

9.25 

6.00% Junel5/80 


1,000 

.00 

93 

.00 



930.00 

3/4 

8.45 

5.75% Oct. 15/77 


1,000 

.00 

98 

.60 



986.00 

-/8 

8.00 

8.00% Apr. 2/93 


15,000 

.00 

88 

.86 


13 

,329.00 

16/1 

9.35 

6.25% Apr. 15/80 


4,000 

.00 

94 

.25 


3 

,770.00 

3/2 

8.40 

5.00% May 1/78 


9,000 

.00 

96 

.50 


8 

,685.00 

1/2 

8.15 


$ 

382,000 

.00 



$ 

372 

,557.50 




(b) SUMMARY OF SECURITIES HELD IN GENERAL AND CAPITAL 
ACCOUNTS ONLY - AS AT FEBRUARY 28, 1977. 

Type of Security Par or Maturity Value Cash or Book Value 

Short Term 

Chartered Bank Deposit Receipts 

and Government Notes $ 88,593,964.10 $ 85,999,704.38 


The City Manager RECOMI/ENDS that the foregoing recommendation 
of the Director of Finance be approved. 


Cont'd 
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4 . Block 42 Parking Lease - Allocation of Taxes 


5) 


The Director of Legal Services reports as follows: 

"Under the provisions of the Block 4 2 Parking Lease between Pacific 
Centre Limited as Lessor and the City as Lessee, the City is 
required to pay, annually, an amount in lieu of the taxes which 
relate to the Block 4 2 garage. To determine the amount payable 
by the City the lease requires the parties to determine the cost 
of constructing the garage and the cost of constructing the entire 
development on Block 42 and the taxes on the Block 42 Development 
apportioned accordingly between the parties. If the parties cannot 
agree on the amount to be apportioned to the cost of constructing 
the garage, the lease calls for such determination by two quantity 
surveyors . 

When the parties were determining the amount in lieu of taxes 
payable by the City under the Block 52 Parking Lease, the terms of 
which are similar to those of the Block 42 Parking Lease, they 
used the services of Mr. David Holloway of the Engineering Depart- 
ment, without prejudice to their rights to appoint quantity 
surveyors if no agreement was reached. Mr. Holloway was success- 
ful in concluding an agreement. 

The parties requested Mr. Holloway to perform the same services 
in respect of the Block 42 Parking Lease. However, up to the 
present time Mr. Holloway has been unable to conclude an agree- 
ment. He advises that the construction contracts let by Pacific 
Centre for the Block 42 Development do not separate the cost of 
constructing the Block 42 garage from that of the remainder of 
the development and to assist him in determining the cost of 
constructing the Block 4 2 garage, he requires the services of a 
mechanical engineering consultant and possibly an electrical 
engineering consultant. These services are not available in the 
Engineering Department. It is estimated that the consultants' fees 
will not exceed $2,000.00. If the parties are successful in con- 
cluding an agreement in this manner, the considerable expense of 
appointing quantity surveyors will be avoided. 

It is recommended that authority be given to the Engineering 
Department to engage a mechanical engineering consultant and (if 
necessary) an electrical engineering consultant to assist in the 
determination of the cost of constructing the Block 4 2 garage and 
to expend a sum not exceeding $2,000.00 for such services." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Director of Legal Services be approved, chargeable to Block 42 garage 
operating costs. 


5. Capital Estimates for Police Renovations 
and New Police Annex 


The Director of Permits and Licenses reports as follows: 

"Council at its meeting of December 2, 1975 approved the following 
recommendations of the Client's Committee on Space Requirements for the 
Vancouver Police Department, contained in its report dated November 27, 
1975, that Council approve: 

(a) Renovations to the Police Station at 312 Main Street at 
a cost of $3,992,000, and 

(b) Construction of the Annex Building for the Police Station 
at 312 Main Street, at a maximum cost of $3,127,000. 

Council at its meeting of July 13, 1976 approved recommendations of 
the City Manager that the low tender received for renovation of the Public 
Safety Building be accepted and the work be carried out on the basis of 
cost plus a fixed fee of $60,000. 


Cont'd 


Manager's Report, April 1, 1977 (FINANCE: A-7 - 6) 

Clause #5 continued : 

Council at its meeting of September 28, 1976 approved recommendations 
of the City Manager that Council: 


(a) Accept the low tender of $2,433,342 submitted by Smith Bros, 
and Wilson Ltd. and award them the contract, including 
excavation work to be carried out on the basis of cost plus, 
for construction of the Police Annex. 


(b) ATiprove appropriations totalling $2,982,642 for its 
construction. 


The renovations are in progress, and as the result of very favourable 
competitive bidding for the fixed sub trade contracts which comprise the major 
part of the project, are estimated to be completed for substantially less 
than the preliminary estimate. 

Construction of the new annex is in progress, the excavation having been 
com )leted and work begun on the structure. The excavation and shoring work was 
car "ied out efficiently but proved much more difficult and costly than had been 
anticipated, because of the very confined area and the amount of additional 
shoring that proved necessary to support the street and lanes and protect the 
Coroner's Court Building and underground utilities. 

The estimated cost of completing the approved renovation and construction 
projects is $6,367,066, as follows: 

Renovations of Public Safety Building 

Building Contract $2,700,000 

Demolitions Etc. 2nd & 3rd Floors 46,253 

Moving Expenses 7,000 

Telephone Installations 15,000 

Miscellaneous Expense 27,000 

Contingencies 20,000 

Architects Fees - Harrison/Kiss 335,000 

Power Equipment - Transformers 37 ,771 

Total cost of Renovations $3,188,024 


Construction of Police Annex 


Architects & Consultants Fees $ 220,000 
Building Contract Fixed Amounts 2,433,342 

Estimated Excavation Cost 420,000 

Preparing Alternative Parking Site 15,000 

Relocation - Street Planting - Curb Work 33,000 

Soils Investigation 8,000 

Demolition - Street Planting - Curb Work 5,000 

Clerk of Works - Salary & Auto Allowance 18,000 

Telephone Installation Charges 1,700 

Contingencies 25.000 


Total Cost of Construction 


$3,179,042 


The capital estimates approved previously for the renovations and the 
Annex contained no provision for the cost of replacing office furniture and 
miscellaneous furnishings. Cost estimates for the new furniture and 
miscellaneous furrnishings required in the two buildings have been prepared 
by the Construction & Maintenance Division and the City Purchasing Agent, in 
collaboration with the Police Department. 

The total cost of furnishing the two buildings is estimated to be 
$558,000. Of this total, $195,250 represents the cost of replacing the 
existing standard office furniture on the permanent inventory of the Police 
Department, as provided in the furniture replacement program approved by 
Council April 1970. The replacement amount of $195,250 has been included in 
the 1977 Revenue Budget. 


Cont'd 
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The remaining $362,750 represents the cost of replacing a substantial 
amount of old office furniture that has been supplied on loan to the Police 
Department from Central Stores following its removal from other Civic offices, 
and of providing additional furniture and miscellaneous furnishings, window 
coverings and janitorial equipment in the renovated premises and the new 
building. The existing personnel lockers must be removed, renovated and re- 
installed in the Annex, and some additional lockers provided. Additional 
furniture is required for public areas, meeting rooms, interview rooms and 
other new offices. New shelving and storage equipment, notice boards and 
similar facilities are required throughout the complex. 

Nor did the initial proposals provide for modernizing the central heating 
plant in the Public Safety Building, which upon completion of the new Annex will 
provide heat and domestic hot water to both the existing building and the Annex. 
The present heating plant consists of three steam boilers which require the 
presence of a qualified heating engineer, twenty-fours hours per day and the 
year round. It is evident that an appreciable saving in the cost of operating 
the two buildings can be realized by replacing the steam boilers and related 
equipment with gas fired hot water boilers, thereby reducing fuel cost and 
making the engineers or equivalent personnel available to carry out necessary 
maintenance of mechanical equipment elsewhere in the building complex. Air 
conditioning systems are being installed as part of the renovations of the 
existing offices and also in the new Annex. Consequently, there will be a 
great deal of mechanical equipment requiring the attention of qualified 
personnel for its proper operation and maintenance. 

It is therefore proposed that the contract for renovations be expanded to 
include replacement of the existing steam boilers and related equipment, and 
that certain steam operated appliances in the jail kitchen and laundry be 
replaced, at an estimated total cost of $297,500, as follows: 


Mechanical trade subcontract, 

based on the lowest of competitive 

tenders received by the building 

contractor. $199,738 

Allowance for structural alterations 
and miscellaneous work by building 
contractor. 25,000 

Allowance for electrical work 12,000 

Building contractor's fee 5,262 

Architects' and consultants' fees 37,125 

Allowance for replacing steam appliances 

in jail kitchen and laundry 18,375 

Total $297.500 

The additional capital programs proposed above are: 

Additional furniture and miscellaneous 
furnishings - $362,750 

Replacement of heating boilers and 

related equipment 297,500 

Total $660.250 

The Director of Finance advises that the funds already provided are 
sufficient to complete the building renovations, construction of the annex, 
replacement of the heating plant, and purchase of additional furnishings 
for both buildings, as set forth in the foregoing estimates. There may be 
some additional funds required for a filing system which will be subject 
to a further report. 


Cont'd 
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Clause #5 continued: 


It is therefore recommended that Council: 

a) Approve the foregoing revised estimates for the renovations and 
annex, including the additional furniture and the heating boiler 
replacement. 

b) Authorize the City Architect to instruct Turnbull & Gale Construction 
Co. Ltd. to award a sub-contract for replacement of the boilers and 
carry out this work as an addition to their contract for building 
renovations . " 


The City Manager RECOMMENDS that the foregoing recommendations of 
the Director of Permits and Licenses be approved. 


FOR CQUHGl ACTION SEE PA6E(S) 
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PROPERTY MATTERS 


RECOMMENDATION 

1. Burrard Street Widening 

1917 - 1945 Burrard Street 

The Supervisor of Properties reports as follows: 

"Reference is made to the Manager's Report (Fire and Traffic), 
dated June 11, 1976, approved by City Council on June 15, 1976, 
instructing the Supervisor of Properties to negotiate the 
acquisition of properties required for Burrard Street Widening. 
A portion of Lot B, Block 237, D.L. 526, Plan 6473 as shown on 
plan of subdivision marginally nvunbered LE 4505 is required 
for road purposes. 

Lot B and abutting Lot 17 are under one ownership. Lot 17 
is blacktopped and is used as a parking and loading area. 
Lot B is improved with a single storey frame commercial 
building constructed in 1934 which has three store fronts 
facing Burrard Street, one occupied by a restaurant, and the 
other two by a marine and outdoor equipment company. This 
building is in fairly good condition. All property involved 
is zoned C-3A. 

The portion of the property required for road widening is 
23.97 feet X 79.94 feet. This will necessitate the removal 
of a 17 foot portion of building, the construction of new 
store fronts and extensive alteration and renovation work to 
the interior. As part of the settlement it is proposed to 
convey the residual portion of abutting City-owned Lot A 
(2,040 square feet) to the owner in lieu of payment for loss 
of land (1,916 square feet) , and construct on this lot an 
addition to the northerly part of the existing building. This 
new extension will replace the building area lost and is 
necessary to accommodate the aforementioned tenants with 
minimal disruption. 

The owners have agreed to the removal of the Burrard frontage 
in exchange for the addition to the northerly part of the 
existing building. 

The owner's architect, Gilbert Eng, who is familiar with the 
building, will prepare the necessary plans for alterations 
and new construction. The company also wishes to be consulted 
on which construction firms submit tenders to do the proposed 
work. 

This proposal has been found to be reasonable and acceptable 
to the owner and has an advantage Of keeping disruption and 
alteration costs to the City to a minimum. It is noted that 
this procedure was approved by City Council January 18, 1977, 
for the property at 1807 Burrard Street (Flanders) where the 
building was partially cut back and negotiations were settled 
without major disruption costs within the estimates. Negotiations 
are continuing in order to arrive at a final settlement, but 
in the interim it is necessary that certain preliminary work 
commence as soon as possible. 

Therefore, it is recommended that the Supervisor of Properties 

(a) be authorized to appoint Mr. Gilbert Eng to draw up 
the necessary plans and specifications respecting 
alterations, renovations and additions to said building; 


cont ' d 
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Clause No. 1 continued: 


(b) and after, consult with the owners or their representative 
as to which construction firms should be asked to see 

if they wish to submit tenders; 

(c) to complete negotiations on an overall net settlement 
respecting compensation which the owners and the two 
tenants are entitled to." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Properties be approved. 


2. Lease of Balaclava Street, south of 
Celtic Avenue - B.C. Forest Service 


The Supervisor of Properties reports as follows: 

"The B.C. Forest Service have leased the Balaclava 
Street end south of Celtic Avenue for ten years at 
a nominal rental of $10 for the term of the lease. 
This lease expires on August 31, 1977 and the lessee 
has applied for a renewal. 

The City Engineer in a letter dated March 4, 1977 has 
agreed that the lease can be renewed under the same 
terms and conditions. The B.C. Forest Service have 
agreed to a renewal for a further five-year period 
at a nominal rental of $150 per annum. 

Recommended that the lease of Balaclava Street, south 
of Celtic Avenue be renewed for a further five-year 

period, subject to the same terms and conditions, to 
the satisfaction of the Director of Legal Services, at a 
nominal rental of $150 per annum." 


The 
the 


City Manager REC0I4MENDS that the foregoing recommendati 
Supervisor of Properties be approved. 
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MANAGER'S REPORT 

DATE March 29, 1977 

TO: VANCOUVER CITY COUNCIL 

I SUBJECT: Provincial Transit Authority 

j 

CLASSIFICATION: CONSIDERATION 

The City Engineer and Director of Finance report as follows: 

j "On March 26, 1977 a meeting was held with the Minister of Municipal 

Affairs, his staff, the Mayor and members of Council. As a result, additional 

' information is now available on this subject which affects decisions Council 
may wish to make, as follows: 

1. The Minister stated that there would be no Regional transportation 
authority created, as it would be a duplication of Provincial authorities that 
are being contemplated. 

2. Initially, the matter of transit in the Lower Mainland and elsewhere 

j in the Province would be dealt with ' departmentally' , presumably with an increased 
role for the Bureau of Transit. Ultimately, a Provincial transit authority would 
be created. 

3. When the Provincial transit authority is created, it would have rep- 
resentatives from the Department of Highways, the Department of Transport and the 
Department of Municipal Affairs. When dealing with matters involving the G.V.R.D. 
or Vancouver City, representatives from the G.V.R.D. or the City of Vancouver 
would be included in the authority and would have voting rights. The exact 
organizational structure was not described and is presumably subject to adjustment. 

j 4. The Provincial authority will probably take the form of a Crown 

j corporation and would have borrowing rights for capital financing. 

5. Transit costs would have to be shared with local areas and the 
initial financing formula being proposed is 100% capital expenditures to be borne 
by the Province and operating deficits to be shared 50% Province - 50% local area. 
The Minister did not state that the local area portion had to be derived from 
property taxes, and in fact on questioning, indicated that other sources of revenue 
might be considered, depending on requests of local areas. 

6. The Minister indicated that his timing priorities were ferry, 
commuter trains, L.R.T., in that order. He indicated that he did not consider the 
commuter trains to be a substitute for L.R.T. 

I 7. With respect to L.R.T. , the Minister stated that funds would be pro- 

I vided this year for a large scale study of the L.R.T. system with a view to 
j implementation five to ten years from now. 

8. There was some indication that B.C. Hydro would lose its transit 
planning role and this would probably revert to the Bureau of Transit, where it 
was under the previous Provincial Government. 

There was no indication from the Minister that further previews of the 
legislation would be afforded to the City or the Region. Rather, it was expected 
that the legislation would be tabled this spring and that it would be based on 
the above noted points. The Minister made it clear, however, that some adjust- 
ment was possible in the organizational aspects of the legislation and that 
considerable adjustment was possible with the financing formula, subject to 
representations from the local areas once the legislation is tabled. Accordingly, 
the following lists some positions Council may wish to take, either in the 
preparation of a brief to be submitted to the Provincial Legislature in an effort 
to affect the legislation to the benefit of Vancouver City, or as items to be 
discussed with Cabinet Ministers and M.L.A. 's from the City of Vancouver prior 
to finalization of the legislation. 

FOR CONSIDERATION 

Organization 

1. The City should attempt to ensure that it is represented on the Provincial 
authority when it is dealing with the Vancouver Region. With the previously 
proposed Regional legislation, the City had requested one out of three members 
to be from the City of Vancouver. A similar approach may be appropriate with the 
Provincial legislation, depending on how many local members will be permitted. 
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2. The large scale study for which funding will be provided this spring by 

1 the Province should be carried out by a task force including representatives 

I from the City of Vancouver and from the G.V.R.D. 

I Financing 

The Provincial proposal to pay 100% of all transit capital costs, coupled 
with a promise to eventually construct an L.R.T. system serving Vancouver City, 
is a very favourable arrangement for the City of Vancouver which was not available 
under the Regional proposal. However, the matter of 50-50 sharing with local areas 
of operating deficits could still be a serious burden on the City of Vancouver. 
To minimize this possiblility. Council may wish to consider the following: 

3. Ensure that the amount of operating costs that are derived from non-f are 
sources are limited to a reasonable extent in the legislation. 

For example, in Ontario, a much higher proportion of the operating costs 
is derived from fares than is indicated in the Vancouver area. This leaves 
much less to be paid for from property taxes or other local sources. The 
danger is that the Province could construct vast transit systems since it 
would control the capital costs entirely and then set unreasonable fares 
such that the deficits would be very large. An indication of this is the 
recent large scale purchase of buses and creation of new routes very largely 
in suburban areas, followed by an increase in fares in Vancouver, but a 
reduction in fares in the suburbs. The City should ensure that the legislation 
will minimize this. 

4. Request that the City's share of operating deficits be provided by non- 
property tax sources as, for example, an increase in car license fees or 
perhaps a split between car license fees, gasoline taxes and property taxes. 

The Minister seemed favourable to considering such measures. If this arrange- 
ment were adopted, the financing of transit needs for Vancouver City could be 
significantly improved over presently proposed possibilities. 

5. Request that the "capital cost" include the principal sum plus any interest 
cost if the principal sum is borrowed. 

The definition of 'operating deficit' is critical. If the Province pays 100% 
of the capital cost then there would not be any interest charges included 
in the operating deficit. If however, the capital funds were borrowed, then, 
depending on the Province's specific action, the operating deficit could 
be massively swollen by interest charges on the borrowed money, even if the 
Province repaid the principal. If the Province's position is that they will 
pay 100% of the capital cost then that should mean both principal and interest. 

The City Engineer and the Director of Finance submit the above for Council 
CONSIDERATION, either as items to be included in a City brief to be presented to 
the Provincial Legislature or as policies to be discussed with M.L.A.'s and 
Cabinet Ministers. If Council wishes a brief prepared. Council may wish to direct 
the City Engineer and the Director of Finance to prepare such a brief for Council 
CONSIDERATION." 

The City Manager submits the above report of the City Engineer and the 
Director of Finance for CONSIDERATION. 

FOR COUNCIL ACTiON SEE PAGE(S) 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 
OCTOBER 1, 1970 

Clause 1 Continued 


2 


(c) the applicant obtains a first mortgage loan 
of $5,000, or up to $10,000 

The applicant would become the registered owner of the 
apartment or condominium. 

Mr. Pickstone advised that a suitable site being 1.27 acres 
which is located South of the proposed Shopping Centre at 
54th and Kerr was available in Champlain Heights for this 
type of development which would contain about 100 units. 
The Minister advised that the Government would pay the 
market price for this land. 

After considerable discussion, it was 

RECOMMENDED that the "5-5-5 Plan" of housing for elderly 
people presented by the Honourable Grace McCarthy be adopted 
in principle and that the Property and Insurance Department 
be instructed to determine a fair market value for the 1.27 
acres . 


2. Co-operative Housing Project: 
Champlain Heights 

At a meeting on August 13th, your Committee gave consideration 
to a proposal for a Co-operative Housing Project on a 6.6 
acre parcel of land, being Site #9 in the Southeast Sector. 
At that meeting the Committee 

"RECOMMENDED that the other Co-operative Societies 
be advised that a 6.6 acre section in the South East 
Sector has been set aside for a co-operative housing 
development and that they be invited to submit 
proposals; such proposals to be reviewed by the 
Committee in one months time; 

FURTHER RECOMMENDED that the proposal submitted by 
the United Co-operative Housing Society be received 
and in the meantime the Board of Administration 
consider the ground rules that might apply for this 
form of development." 

In a Board of Administration report dated September 29th, 
the Supervisor of Property and Insurance advised that an ad 
had been placed in the newspapers and letters were sent to 
the B.C. Central Credit Union and the Vancouver City Savings 
Credit Union advising that this parcel of land had been set 
aside for a Co-operative Housing development and proposals 
were to be in the hands of the Supervisor of Property and 
Insurance by September 28th, 1970. 

Only one submission was filed, a preliminary proposal from 
J.E. Smith Realty Ltd. under date of September 28th, 1970, 
who requested an additional month in order that they could 
complete a detailed development scheme. However, the 
Committee in considering this proposal concluded that this 
was not a co-operative scheme within the terms that Council 
had intended and no action was taken. 
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JIANAGER'S REPORT 


April 1, 1977 


TO: 


Vancouver City Council 


SUBJECT: 


Collection of By-Law Fines - Additional Staff 


CLASSIFICATION: Recommendation 

The Director of Finance reports as follows: 

" History 

On May 4, 1976, City Council was informed that effective July 1, 1976, the 
Provincial Government would no longer accept responsibility for the collection 
of fines for by-law infractions arising out of the issuance of tickets. The 
Province would continue to collect and submit to the City fines levied by the 
courts for by-law infractions. 

City Council was also advised of the administrative problems in setting up a 
collection office on such short term notice. As a result, the following 
recommendation was submitted and approved by Council: 


'(a) The Attorney- General should be approached 
to advance the effective date as it seems 
that the City could not have an effective 
collection system in operation by that time 
or, at least, negotiate some basis on which 
the action could be deferred. 

(Amended by Council to include an effective 
date of January 1 , 1977.)' 


City representatives met with Provincial Court administrative officers on 
June 25j 1976 and agreed to the following: 

(1) the City would provide collection service for parking meter infractionSj 
effective August 16, 1976, when the City Engineer proposes to implement 
the program; 

(2) the City would provide collection service for by-law infraction tickets 
issued by the Police Department (lane parking, hydrant parking, etc.) 
effective September 30, 1976; 

(3) there would be no charge by the Provincial Government for their services 
during the transitional period; 

(4) the City would be reviewing proposals over the next six months of issuing 
some type of ticket for other by-law infractions such as pound, healths 
fire, etc., to assist in the relief of minor items in the court system. 

The above extensions were agreed to by the Province on the understanding that 
the City would continue, without delay, towards the dates of August 16 and 
September 30, 1976. Subsequent delays by both the Province and City have 
resulted in the September 30 date for police tickets being delayed. 

Vancouver City Council at its meeting of July 13, 1976 approved the formation 
of ci By-Law Fines Collection Branch which commenced operation on September 14/76. 
The staff level approved in the report was for the collection of fines assessed 
under the Meter By-Law. In regard to other fines, the following resolution was 
approved by Council at that time: 


'The Director of Finance report back to the 
City Manager on any additional staff that may 
be required for the assumption of all by-law 
infraction collections on September 30, 1976, 
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This report deals with the recommendation noted above and is submitted in the 

following format: 

A. By-Law Infractions - Police Department 

B. Additional Staff 

1. Statistics 

2. Staff Requirements 

3. Ramifications of Lower Level of Staffing 

C. Equipment and Supplies 

D. Budget 

E. Recommendations 

A . By-Law Infractions - Police Departme nt 

In compliance with the Provincial Government's directive, the issuing of the 
new Notices of Parking Violations will take effect April 12, 1977, These 
violations will be issued by the City Police Department under the Street and 
Traffic By-Law. The responsibility of collecting the fines rests with the 
Finance Department's By-Law Fines Collection Branch. In addition, the Branch 
will handle and submit violators' complaints to the Police Department, follow 
up on overdue accounts with notices, and submit non-payments to the Provincial 
Courts. This is done by means of laying Informations and subsequent issuing 
of Summonses. The preparation of Informations and Summonses will now also be 
performed by the By-Law Fines Collection Branch. 

Some overlapping of duties in processing Parking Meter violations and Parking 
offences is anticipated. It will not be possible, however, to completely 
amalgamate the two by-laws into one system. Separate systems and controls 
will have to be maintained, because each by-law is enforced by separate 
authorities ~ 

(a) Meter By-Law - City Engineer 

(b) Streets and Traffic By-Law - Vancouver City Police 

B. A dditional Staffing 
1 , Statistics 

The following statistics indicate the volume of Parking Meter violations 
and other Parking violations issued over the last fourteen months. It 
reflects also the drastic increase since the inception of the Meter program 
in mid-September. 



Meter Violations 

Parking Violations 


(Engineer) 

(Pol 

ice) 


No. of 


No, of 



Tickets 


Tickets 



Issued 

Revenue 

Issued 

Revenue 

January 1976 

2,755 

$13,775 

7,173 

$53,880 

February 

4,599 

22,995 

8,881 

43,461 

March 

3,927 

19,635 

6,084 

62,165 

Apri 1 

2,481 

12,405 

5,533 

51 ,660 

May 

2,504 

12,520 

6,129 

48,905 

June 

2,177 

10,885 

8,361 

64,758 

July 

3,123 

15,615 

5,442 

50,455 

August 

1 ,510 

7,550 

4,038 

46,204 

September 

8,913 

44,565 

8,601 

60,732 

October 

21,280 

47,572 

9,338 

66,754 

November 

20,262 

62,667 

8,358 

72,454 

December 

16,763 

69,821 

7,928 

69,241 

January 1977 

16,594 

61,365 

6,925 

69,091 

February 

14,964 

57,512 

8,410 

73,200 


3 


Based on the above information, during the year 1977, the following volume 
can be expected in each of the two categories: 


Meter Violations 

No. of 
Tickets 

Issued Revenue 

For the year 

1977 194,600 $696,000 


Parking Violations 

No. of 
Tickets 

Issued Revenue 


98,000 $540,000 


Present Staff 
(Excluding Supervisor) 


1 Cashier 

3 Clerks 

3 Clerk Typists 

7 


Annual 
Salary 

$11,340 
30,132 
27,252 

$68,724 


Proposed Additional Staff 

Annual 
Salary 


1 Cashier 

2 Clerks 
3 

Temporary Help 
(5 mos.) 


$11 ,340 
20,088 
31 ,428 


8,500 
$39,928 


Staff Requirements 

The takeover of collecting other Parking fines on April 12, 1977 will 
require additional clerical staff. The system itself is basically a 
manual system and at the outset will require more clerical staff than may 
be needed with the adoption of a more sophisticated computer system. The 
utilization of the computer will be investigated over the next five months, 
when there are better indications of the volumes and problems involved and 
when specific computer applications can be identified. The present 
indications are that if we continue on a manual system, then two to three 
additional typist positions will be required. For the present, an allowance 
of $8,500 for temporary help is required pending review of the computer 
appl ication. 

At this time, the following additional staff is required: 
Cashier (1 position) 

This position will process all meter and other parking fines received by 
mail, as well as act as relief for the existing cashier serving the public. 

Clerks (2 positions) 

One clerical position will work with the mail processing, e.g., opening 
and sorting incoming mail and pulling of fines received in the mail. 

One clerical positon will be a corresponding position to the existing meter 
offence control clerk. The responsibilities will include the daily update 
of files for issued tickets, serving the public at the counter, and processing 
and submitting complaints to the Police Department. 

Temporary Help (5 months) 

The use of temporary help on an as required basis will be to match Title 
Search Replies to Notices, prepare and mail Final Notices on overdue tickets, 
type Informations and Summonses for processing by the Provincial Courts. 
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3 . Ramifications of Lower Level of Staffin g 

The success of the system will depend on having adequate staff available 
to process the issued tickets as expediently as possible. An inadequate 
staff level will result in backlog of processing and delay of proper 
follow-up with notices. Informations must be laid within six months from 
the time tickets are issued, or the charges cannot legally be enforced. 
This will result in direct loss of revenue otherwise available to the City. 
The enforcement of the by-law will be undermined if it becomes known that 
large numbers of fines are not being proceeded with. Inadequate enforcement 
will drastically reduce the percentage of collection, placing an even greater 
strain on the follow-up system. 

C. Eq uipment and Supplies 

To accommodate the staff, the following equipment is needed: 


Equipment 

3 desks and chairs $1,275 
1 calculator, table and filing cabinet 1,635 
rental of typewriters (5 mos.) 500 

$3,410 

Suppl ies 1977 Annual 


Office supplies and stationery 

Forms 

Envelopes 

Postage 


$ 2,500 $ 3,000 

4,000 5,500 

1,000 1,200 

3,750 5,000 

$11,250 $14,700 


D. Budget 

Operating and Maintenance 


1977 

Apr. 12, 1977 Annual 


Staff Salaries: 1 Cashier $8,505 $11,340 

2 Clerks 15,066 20,088 
_ Temporary Help 8,500 

3 $32,071 W,428 


Temporary Help (Vacation Relief) $ 1,000 $ 1,500 

Overtime 200 350 

Fringe Benefits 4,170 4,085 

Office Supplies and Services 11,250 15,000 

Total Operating & Maintenance $48,691 $52,363 

New Equipment 3,410 

TOTAL $52.101 $52,363 


E. Recommendations 

In order to provide the collection service for the new Parking Violation 
program, the Director of Finance recommends that - 

1. The following positions be created in the Finance Department's 

Revenue & Treasury Division, By-Law Fines Collection Branch, subject 
to classifications by the Director of Personnel Services 
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Annual Salary 


1 Cashier 
1 Clerks 
3 


$11,340 
20,088 
$31 .428 


2. The 1977 Budget estimated at $48,691 for the operating period 
April 12, 1977 to December 31, 1977 and an amount of $3,410 for new 
equipment be approved and provided in the 1977 Revenue Budget. 

3. The Director of Finance report back to Council by August 31, 1977 on 
the overall staffing and operation of the By-Law Fines Collection 


The City Manager RECOMJ^iENDS that the foregoing recommendation 
of the Director of Finance be approved. 

The Vancouver Municipal and Regional Employees' Union has received a copy of 
this report. 


Branch . 


II 


FOR COL'KCi!. ACTION SEE PA6E(S) 
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MANAGER'S REPORT 


05,97 


April 1, 1977 


TO; 


Vancouver City Council 


SUBJECT: Shaughnessy Hospital Rezoning 
CLASSIFICATION: RECOMMENDATION 


The Director of Planning, under date of April 1, 1977, has submitted a report 
on the above subject. In summary he states: 


"PROPOSAL 


The British Columbia Medical Centre (B.C.M.C.) has submitted an application to rezone 
the Shaughnessy Hospital site to CD-I in order to expand the existing Shaughnessy 
Hospital with the construction of the following five new facilities: 

1. A 200-bed Children's Hospital (to replace the Children's Hospital located on 
the south side of West 59th between Columbia and Manitoba Streets). 

2. A 90-bed Obstetrics facility (replacing Grace Hospital). 

3. A 150-bed Extended Care facility to replace an equivalent number of beds in 
the existing Shaughnessy Hospital. 

4. A Logistics Centre (Co-ordination) to serve all the facilities on the site. 

5. A Provincial Laboratory which is to replace the existing facility at lOth and 
Laurel . 


With the exception of the Red Cross Lodge, all the existing buildings on the 
Shaughnessy site are expected to be retained. New development is expected to 
increase the total floor area of the Shaughnessy Hospital's from 587,000 sq.ft. 
to 1,145,000 sq.ft. 


IMPACTS 


The Shaughnessy expansion proposal is expected to have a number of impacts on the 
surrounding area and the city as a vAiole. Among the itore inportant are the following: 

1. Visual : The expansion proposal will increase the floor space ratio on the 
Shaughnessy site from 0.2917 to 0.5689. Site coverage will be increased from 
8% to 19% and off-street parking spaces from 650 spaces to 

1400 spaces. None of the proposed structures will exceed the height of the 
existing main building which is 5 storeys. The new Children's Hospital and new 
Grace Hospital are proposed to be 2 storeys in height. The new Extended Care 
unit is to be 3 storeys, the Provincial Laboratory is to be 4 storeys and the 
Logistics Building is to be 1 storey. 

2. Traffic/ Parking : Person trips to the Shaughnessy site are expected to increase 
from 1,750 per day to 4,720. This will result in an increase in traffic volume 
on neighbouring streets and an increased demand for parking on the Shaughnessy 
site. The City Engineer estimates an additional 360 auto trips during peak hours 
and a number of other traffic problems which will require improvements to the 
street system and to the traffic signalization system near the Shaughnessy site. 
The City Engineer also estimates that 1400 parking spaces will be required on site. 

3. Office Space Demand : There is a potential demand for 40,000 sq.ft. to 75,000 sq.ft. 
of medical office space near the Shaughnessy site. There may be some development 
pressure to accommodate this demand. 

4. Residential Demand : There is likely to be some pressure for multi- family 
residential zoning or conversion of existing single-family dwellings into suites 
in order to meet the expected demand for staff housing near the site. 

5. Visitor Accoimiodation : Due to the expectation that 25% of the patients in the 
Obstetric and Pediatric units are likely to be from outside Vancouver, there may 
some demand for hotel facilities near the site. 


6. Impact on Other fledical Facilities : Development of the Shaughnessy Hospital is 
likely to result in substantial reductions in or closures of other medical 
facilities in Vancouver. Redevelopment proposals for the sites occupied by 
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these facilities may result. 
RECOMMENDATIONS 

1. The City Engineer recommends the following should the rezoning to (CD-I) 
Comprehensive Development District be approved: 

(a) B-. C. Medical Centre provide 1,400 parking spaces on the Shaughnessy site. 
These spaces should be conveniently located to the buildings and must have 
ready access from each entrance via an internal driveway system; 

(b) Vehicular access to the site be limited to four points, i.e. Oak Street, 
28th Avenue near Laurel, Heather Street at 29th Avenue, and Heather Street 
near 31st Avenue; 

(c) . B. C. Medical Centre pay the full cost of a left turn bay on Oak Street and 

installation of a pedestrian/vehicular signal to provide access to the site, 
including dedication of necessary lands; 

(d) The City Engineer carry out a study of Devonshire Crescent to ascertain the 
best treatment of the street end at Oak Street, in order to prevent traffic 
filtration in the residential area; 

(e) B. C. Hydro Transit Authority be requested to examine all possible means 
of improving transit service to the site; 

(f) B. C. Medical Centre pay any costs attributable to expansion of the hospital 
for the upgrading of general transportation facilities in the area over the 
next five to ten years; 

(g) All costs to provide utility services including sewer, water. Hydro, 
telephone and gas be borne by B.C.M.C., arrangements to be satisfactory to 
the City Engineer; 

(h) Utility easements to the satisfaction of the Director of Legal Services 
and City Engineer are to be provided by B.C.M.C. at no cost to the City, 
if required. 

2. The Director of Planning recommends that the application to rezone to (CD-I) 
Comprehensive Development District be approved and the CD-I By-law restrict the 
form of development as follows: 

A. Uses: Hospital 

Customary Ancillary Facilities such as: 

1. Medical Laboratory 

2. Dietary and Kitchen 

3. Central Stores 

4. Laundry 

5. Off-Street Parking and Loading 

B. Floor Space Ratio: The Floor Space Ratio of all buildings shall not 

exceed 0.6. 

In computing the floor space ratio, the floor area of 
all buildings shall include the total area of all the 
floors of all buildings on the site including accessory 
buildings (measured to the extreme outer limits of the 
building) . 

In addition to the above, parking structures may be 
permitted, such parking structures not to exceed a floor 
space ratio of 0.4. 

In computing the floor space ratio, the floor area of all 
parking structures shall include the total floor area of 
all the floors of all parking structures on the site 
(measured to the extreme outer limits of the parking 
structure) . 

C. Height: (a) The height of "the buildings shall not exceed two storeys nor 

35 feet, measured from the average finished grade surrounding the 
building, for. that area of the site within the following: 

(i) An easterly distance of 358 feet measured from the property 
line abutting Oak Street; 
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(ii) A southerly distance of 200 feet measured from the property 
line abutting West 28th Avenue; 

(iii) A westerly distance of 50 feet measured from the property 
line abutting Heather Street; 

(iv) A northerly distance of 140 feet measured from the property 
line abutting West 32nd Avenue. 

(b) The height of the building shall not exceed five storeys nor 60 
feet, measured from the average finished grade surrounding the 
building, for that area of the site encompassed by the areas 
defined in Section C(a) above. 


D. Off-Street Parking: A minimum 1,400 off-street parking spaces shall be provided 

in accordance with Section 12 of Zoning and Development 
By-law No. 3575. 

And Subject to the Following: 

1. Each stage of development first require a development permit with approval of 
the Director of Planning, after advice from the Urban Design Panel and relevant 
City officials, with special attention being given to the height, location, 
exterior finishes, off-street parking, off-street loading, vehicular and 
pedestrian circulation, landscaping and treatment of open portions of the site. 

2. That the Hospital buildings on the site be principally for the following uses: 

(a) Shaughnessy Hospital containing 408 acute care beds and 491 rehabilitation,, 
intermediate and extended care beds with right of priority use of 870 beds 
for veterans. 

(b) A 200-bed acute care pediatric hospital. 

(c) A 90-bed acute care obstetrics hospital. 

3. All points of vehicular ingress and egress to the site be first approved 
by the City Engineer and the Director of Planning, but in no case shall 
vehicular access be permitted from West 32nd Avenue. 

4. B.C.M.C. to give Council a letter or undertaking that if at any time, after 
a report from the City Engineer and the Director of Planning, the 1,400 
required off-street parking spaces are found to be inadequate, B.C.M.C. 
will provide the necessary off-street parking spaces to eliminate the 
deficiency." 


The City Manager RECOMMENDS that the recommendations of the City Engineer 
and the Director of Planning be received and the matter be referred to a 
Public Hearing. 





MANAGER'S REPORT 


April 4, 1977 



TO: 


Vancouver City Council 


CLASSIFICATION: 


Recommendation 


SUBJECT: 


Dedication of City-Owned Property for Highway 
Purposes - N/S Georgia St. between Chilco 
and Gilford Streets 


The Supervisor of Properties reports as follows: 

"The City owns land on the north side of Georgia Street between 
Chilco and Gilford Streets legally described as Lots 8 - I3, 
Block 6k, D.L. 185, Plan 92. 

In a report to Council in Janiiary 1976, the City Engineer 
advised that a twelve foot widening strip on the north side of 
Georgia Street in this area is necessary to deal with traffic 
conditions. The twelve feet have been dedicated from the 
block to the east and is required from each of the above lots. 

On March 6, 1962, City Council set a policy whereby City-owned 
lands required for any particular public project are sold to 
the Department or Board at market value. This was to insvire 
that in considering sites for public projects, full considera- 
tion is given to alternative sites in relation to their hi^est 
and best use. This policy was amended on April 19, 1966 with 
respect to portions of City-owned land required for hi^way 
purposes at which time it was resolved that where the City 
Engineer requires portions of City-owned property for street 
purposes, the amount to be charged against his account would 
be the difference (as established by the Supervisor of Propertii 
in market value of the land before and after the dedication of 
the portion required for highway piirposes. 

Prior to the City acquiring the above lots in 1973» the City 
had obtained from the owner an "Option to p\irchase the south 
12 feet for the sum of $1.00 for street widening purposes. 
This option was not exercised prior to the City obtaining 
title. Accordingly, the Supervisor of Properties is of the 
opinion that in this instance the cost of the widening strip 
to the City Engineer should be as set out in the original 
option, that is $1.00. 

It is therefore recommended that the widening strip be sold 
to the City Engineer for the sum of $1.00 and that the plan 
prepared by Irvine Jones, Land Surveyor, showing the dedi- 
cation of the 12 foot strips for road piiirposes and the 
consolidation of the balance of the lots into one parcel 
be signed on behalf of the City of Vancouver and deposited 
in the Land Registry Office." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Properties be approved. 


FOR COUNCIL ACTION SEE PA6E(S) vi^^/ 


PART REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


March 31, 1977 


A meeting of the Standing Committee of Co\incil on Finance 
and Administration was held in the No. 3 Committee Room, third 
floor. City Hall on Thursday, March 31, 1977 at approximately 
3:30 p.m. 

PRESENT ; Mayor Volrich, Chairman 

Alderman Brown 
Alderman Gerard 
Alderman Gibson 
Alderman Marzari 

ABSENT ; Alderman Puil 

COMMITTEE CLERK: G. Barden 


RECOMMENDATION 


1 . 1977 Basic Capital Budgets 

The Committee considered a Manager's report dated March 22, 
1977 (copy circulated) wherein the City Engineer and Director of 
Finance reported on the 1977 Basic Capital Budgets based on the 
1977-81 Five-Year Plan for a number of Engineering Programs 
approved by the electors on November 17, 1976, and the 1977 portion 
of the 1976-80 Five-Year Plan for Sewers and Waterworks approved 
in principle by Council on September 16, 1975 (does not require 
voter appro'ral) . 

Following discussion it was 

RECOMTIENDED 

A. THAT 197 7 Basic Capital Budgets as listed in the 
attached table and totalling $15,087,327 be approved, 
subject to specific items being advanced for later 
approval as noted in the Project Detail. 

B. THAT borrowing authority be approved for the 197 7 
Sewers and Waterworks programs, totalling $8,134,000. 

C. THAT funds for 197 7 Basic Capital from 1977 revenue 
budget be approved as follows: 

Streets $1,000,000 
Land Purchase Fund $1,000,000 

Communications 207,800 (included in 1977 

Supplementary 
Capital Budget) 

$2,207,800 . 



FOR COl'NCJL ACTION SEE PAGE{Sl^SV„ 
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STANDING COMMITTEE OF COUNCIL 

ON PLANNING AND DEVELOPMENT . . 5 

OCTOBER 1, 1970 


Clause 2 Continued 

The Supervisor of Property and Insurance further advised that 
the estimated market value of the site is $415,000 and the 
estimated rental to be based on 8fo of the market value plus 
all taxes. The United Co-operative Housing Society had 
requested consideration be given to a 60 year lease agreement 
at 6'fo per annum. In the proposal submitted by the Society, 
their plans estimate the owner would qualify for the Home 
Acquisition Grant. In this connection the Honourable Grace 
McCarthy advised: 

(a) that the Society would qualify if the land is 
owned by the City or the Crown. 

(b) most of the applicants would have little trouble 
getting the grant from the Provincial Government 
as most would not have received the Home Owner 
Grant previously. 

(c) the Province would enter into an agreement with 
the City whereby the City would agree not to 
permit an assignment of lease within 5 years. 

Representatives of the United Co-operative Housing Society 
appeared before the Committee and a communication from the 
Secretary-Treasurer was noted wherein it was advised that 
the Executive Board of the United Church of Canada formally 
authorized the investment of $100,000 at Sfo interest to 
provide interim development capital for the construction of 
family housing in the South East Sector as proposed by the 
United Co-operative Housing Society. 

In the Board of Administration report of September 29th, the 
Director of Planning reviewed the regulations proposed for 
Site #9 (6.6 acres) and suggested: 

"...that if Council is considering the release of land 
to the United Co-operative Housing Society it should 
either specify that the development be increased in 
density by substituting some garden apartments for 
townhouses or City Council provide a site which would 
be more appropriate for the townhouse-f amily type form 
of development that the Society is proposing. It is 
suggested that the 7.0 acre site (Site #18) in Area D 
would be more appropriate. 

If the second alternative is selected. Council may 
also wish to reconsider the type of management for 
the garden apartment and townhouse site (Site #9). 
It is suggested that release for either a condominium 
or rental scheme would be suitable." 

Mr. H. Picks tone advised that Site #18 in Area D was a more 
appropriate site and after considerable discussion, it was 

RECOMMENDED 

(a) THAT we approve in principle the plan proposed 
by the United Co-operative Housing Society and 
that Site #18 in Area D being at the intersection 
of the connection from Imperial Street to 49th 
Avenue and Boimdary Road (7 acres) in Champlain 
Heights (formerly the Southeast Sector) rather 


CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, April 19, 1977, in the Council Chamber, 
commencing at 2:00 p.m. 

PRESENT: Mayor Volrich 

Aldermen Bellamy, Brown, Ford, Gerard, 
Gibson, Harcourt, Kennedy, 
Marzari, Puil and Rankin. 

CLERK TO THE COUNCIL : D.H. Little. 

PRAYER 

The proceedings in the Council Chamber were opened with 
prayer . 

A CKNOWLEDGMENT 

The Mayor acknowledged the presence in the Council Chamber 
of Grade 11 students from Magee Secondary School, accompanied by 
their teacher, Mrs. Garvin. 

'IN CAMERA' MEETING 

The Council was advised that there were matters to be consid- 
ered 'In Camera' later this day. 

ADOPTION OF MINUTES 

MOVED by Aid. Marzari 
SECONDED by Aid. Harcourt 

THAT the Minutes of the Regular Council Meeting of April 5, 
1977, with the exception of the 'In Camera' portion, be approved. 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Bellamy 
SECONDED by Aid. Puil 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Volrich in the Chair. 

- CARRIED UNANIMOUSLY 
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R(M|ulnr council, April 19, 1977. .... . . / 

|)i:i,i:ga'['ions 

iiauhour park 

The Council received a delegation from the National Harbours 
Board submitting a proposal for development of the Harbour Park 
Site. Mr. F- Spoke, Port Manager, and Mr. M. Jones, Planning 
Consultant for the National Harbours Board, both orally submitted 
a presentation. Mr. Jones, with the aid of slides showed two 
schemes. The Mayor requested that a written submission be 
forwarded to the administration for evaluation. 

It was noted that the Park Board and further delegations would 
be heard later this day, together with consideration of a report 
from the Director of Planning on the subject, submitted by the 
city Manager and dated April 13, 1977. 

MOVED by Aid., Puil 

THAT the oral and visual submission from the National Harbours 
Board be received. 

- CARRIED UNANIMOUSLY 


STANDING COMMITTEE REPORTS 

V. Report of Standing Committee 
on Finance and Administration 
(April 12 , 1977) 

1977 Revenue Budget Estimates 
(Clause 1) 

The Council considered a report of the Finance and Administration 
Committee dated April 12, 1977, concerning 1977 Revenue Budget 
Estimates, and in this regard noted a number of Departmental Appeals 
some of which were submitted as "recommendation ' and others as 
'consideration' items. 

The Council took action as follows: 

A . City Clerk; Microfilming . 

MOVED by Aid. Kennedy 

THAT an amount of $1,505 for microfilming of Council Minutes 
and City of Vancouver By-laws, be approved. 

- CARRIED 

(Aid. Brown, Harcourt, Puil and the Mayor opposed) 

B . city Engineer : 

(i) Auto origin-destination survey . 

MOVED by Aid. Gibson 

THAT an amount of $39,500 for automobile origin-destination 
survey on a City-wide basis, be approved. 

- CARRIED 

(Aid. Harcourt, Puil and the Mayor opposed) 

(ii) 51 Mobile Police Radios . 

MOVED by Aid. Bellamy 

THAT an amount of $39,500 for replacement of 51 mobile Police 
radios, be approved. 

- CARRIED 

(Aid. Brown, puil and the Mayor opposed) 


Cont'd . 
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STANDING COMMITTEE RL PORTS ( Cont ' d ) 

1977 Revenue Budget Estimates (Cont'd) 

C . Library : 

(i) Books & Periodicals . 

MOVED by Aid. Ford 

THAT an amount of $19,235 for the purchase of books and 
periodicals, be approved. 

- CARRIED 

(Aid. Brown, Har court, Puil and the Mayor opposed) 

(ii) Central Library - reorganization . 

MOVED by Aid. Rankin 

THAT an amount of $30,000 for reorganization of the third 
floor. Central Library, be approved. 

- CARRIED 

(Aid. Harcourt, Kennedy, Puil and the Mayor opposed) 

( iii ) Newspaper Section Expansion . 

MOVED by Aid. Marzari 

THAT an amount of $4,500 for expanding the newspaper section. 
Central Library, be approved. 

- LOST 

(Aid. Brown, Gerard, Harcourt, Kennedy, Puil and 
the Mayor opposed) 


D . Police Board : 

(i) Additional School Liaison Officer 

MOVED by Aid. Puil 

THAT an amount of $13,250 for one additional Police position 
at the Constable level - School Liaison Officer, be approved. 

- CARRIED 

(Aid. Brown, Harcourt, Marzari, Rankin and the Mayor opposed) 

(ii) Police Exhibit - P.N.E . 

MOVED by Aid. Kennedy 

THAT an amount of $6,000 for Phase I of the Police Exhibit 
at the P.N.E -, be approved. 

- CARRIED 

(Aid. Brown, Gerard, Marzari, Puil and the Mayor opposed) 

E . Park Board: Part-time Secretary . 

In considering this clause Council noted certain items that 
had been deleted by the Finance Committee and which were detailed 
in a Manager's Report dated April 6, 1977, Schedule 2. 

MOVED by Aid. Harcourt 

THAT an amount of $2,112 for a part-time secretary at the 
Killarney Community Centre, be approved. 

- CARRIED 

(Aid. Puil and the Mayor opposed) 


Cont'd . 
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STANDING COMMITTEE REPORTS (Cont'd) 

1977 Revenue Budget Estimates (Cont'd) 

MCJVKD by Aid. Marzari 

TIIAT the following items, as contained in Schedule 2 of the 
City Manager's report, dated April 6, 1977, be approved. 

1. Riley Park Community Centre - telephones $225. 

2 . Marpole-Oakridge Community 

Centre - telephones $450. 

3. Renfrew Recreation Complex - telephones $300. 

4. Hastings Community Centre - supplies $375. 

- CARRIED 

(Aid. Brown, Harcourt, Puil and the Mayor opposed) 

F . Library Board: Shipping Containers . 

MOVED by Aid. Rankin 

THAT an amount of $5,000 for shipping containers, be approved 

- CARRIED UNANIMOUSLY 


G . Health: Two Dental Chairs . 

MOVED by Aid. Rankin 

THAT an amount of $7,000 to replace two dental chairs, be 
approved . 

- CARRIED 

( The Mayor opposed) 

H. Police: 12 radios . 

MOVED by Aid. Bellamy 

THAT an amount of $14,500 for 12 radios (Mocom 70 or equiv- 
alent) be approved. 

- CARRIED 

(Aid. Puil opposed) 

MOVED by Aid , Harcourt 

THAT, subject to the action taken by Council this day, the 
remaining appeals be denied. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Brown 

THAT an amount of $1,000,000 from revenue surplus be placed 
in the 1977 Revenue Budget. 

- CARRIED 

(Aid. Gibson, Harcourt and Rankin opposed) 

MOVED by Aid. Kennedy 

THAT the request for $26,676 for carpeting in various 
locations in the City Hall be not approved. 

- CARRIED UNANIMOUSLY 


Cont'd 
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STANDING COMMITTEE REPORTS (Cont'd) 

1977 Revenue Budget Estimates (Cont ' d ) 

MOVED by Aid. Puil 

THAT adjustments to the Basic and Supplementary Estimates 
made by the City Manager and Director of Finance during budget 
reviews be approved, as outlined in Schedule 1, subject to the 
action taken by Council this day. 

- CARRIED UNANIMOUSLY 

In considering the foregoing Council noted a memorandum 
from the Director of Finance concerning notification from the 
B.C. Assessment Authority, decreasing taxable assessments in 
the City by an amount that will reduce the tax levy by $360,900. 

MOVED by Aid. Kennedy 

THAT the Director of Finance's memorandum, dated April 19, 
1977, be received. 

- CARRIED UNANIMOUSLY 


VI . Report of Standing Committee on 
Finance and Administration. 
(April 14, 1977) 

1977 Supplementary Capital Budget. 
(Clause 1) 

^Prior to considering this report, a letter, dated April 11, 
1977, from the Hastings Sunrise COPE Committee was noted, 
requesting to appear as a delegation on the matter of the P.N.E. 
rent revenue . 

MOVED by Aid. Rankin 

THAT the delegation request be granted. 

- LOST 

(Aid. Bellamy, Brown, Ford, Gerard, Gibson, Kennedy, 
Puil and the Mayor opposed) 

MOVED by Aid. Brown 

THAT recommendation 'A' of the Committee, concerning the 
$500,000 P.N.E. rental, be approved. 

- (carried unanimously) 

MOVED by Aid. Harcourt (in amendment) 

THAT the $500,000 P.N.E. Rental monies be used for projects 
in the North-East sector of the city. 

- LOST 

(Aid. Bellamy, Brown Ford, Gerard, Gibson, Kennedy, 
Marzari, Puil and the Mayor opposed) 

The amendment having lost, the motion by Alderman Brown 
was put and CARRIED UNANIMOUSLY. 


MOVED by Aid. Puil 

THAT recommendation 'B' of the Committee, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 
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STANDING COMMITTEE REPORTS (Cont'd) 
1977 Supplementary Capital Budget (Cont'd) 

MOVED by Aid. Gibson 

THAT the Lighting Console for the Queen Elizabeth Playhouse 
totalling $115,000 be approved and funds be appropriated from 
Unallocated Reserve. 

- CARRIED 

(Aid. Brown opposed) 


MOVED by Aid . Brown 

THAT recommendation 'D' of the Committee, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Puil 

THAT $100,000 be deleted from the $1,125,000 requested by 
the Park Board for park development and redevelopment, the Park 
Board to decide projects to be cut or reduced. 

- CARRIED 

(Aid. Gibson opposed) 

MOVED by Aid. Gibson 

THAT the balance of the shortfall amounting to $335,228 be 
taken from the $1,500,000 leaving a total of $1,164,772 for 
Capital Reserve unallocated. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Gibson 

THAT the remainder of the allocations be approved as outlined 
in the Manager's report. 

- CARRIED UNANIMOUSLY 

The Council recessed at 4.10 p.m., and, 
following an 'In Camera' meeting in the 
Mayor's office, reconvened in the Council 
Chamber at 4.55 p.m. with the same Members 
present . 

COMMUNICATIONS OR PETITIONS 

1 . Lack of Open Space in 

False Creek Development. 

The Council noted a letter dated April 6, 1977, from the 
Park Board concerning False Creek Developments and the lack of 
playing fields and public open space. Reference was made to 
two resolutions of the Park Board, as follows: 

"RESOLVED THAT the Board advise City Council of their 
extreme concern with the inadequate playing 
field provision in plans for the North side 
of False Creek and request City Council to 
consider designating the proposed "Yale Lake" 
water area as open green space for active 
recreation purposes." 


cont ' d 
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COMMUNICATIONS OR PETITIONS (Cont'd) 

Lack of Open Space in 

False Creek Development (Cont'd) 

"RESOLVED THAT the Board again advise City Council 
of concern regarding the lack of useable 
public open space committnent in all areas 
on the south side of False Creek." 

MOVED by Aid. Ford 

THAT the letter from the Park Board be received. 

- CARRIED UNANIMOUSLY 


2. P.N.E. Sale of Beer 
at Sporting Events . 

Under date of April 13, 1977, the President of the Pacific 
National Exhibition, submitted the following letter: 


" The Board of Directors of the Pacific National 
Exhibition, at a meeting on March 11, 1977, passed the 
following resolution: 

MOVED by Donald Bellamy 
SECONDED by George Wainborn 

That the PNE seek City Council's approval 
for the serving of beer, under the existing 
Liquor Control Board regulations, in the PNE 
facilities for sporting events on a one year 
trial period; further, that the beer would 
be dispensed to the consumer in paper 
containers and at no time would bottles leave 
the concessionaire. 

CARRIED 

May I draw to your attention the fact that the 
resolution was passed on the recommendation of the Executive 
and Facilities Committees following a thorough study of the 
new BC. Liquor Control Board regulations in respect to the 
sale of beer at athletic functions, discussions with and 
inspections of the grounds and affected facilities by 
Mr. Vic Woodland of the B.C. Liquor Control Board. Mr. 
Woodland stated he is prepared to recommend the sale of beer 
subject, of course, to the required approval by council and 
the tenant . 

Also researched was the sale of beer at similar 
facilities across Canada, such as the Winnipeg Stadium, and 
problems, if any, encountered at such facilities. Beer has 
now been sold at the Winnipeg Stadivim for five years. 

You will also notice that we are asking your approval 
for a one-year only trial period. 

At the moment we are only considering the sale of 
beer at games staged by the Vancouver Professional Soccer 
Club and as requested by that Club. 

If Council would like to discuss this matter further 
before coming to a decision, we would be most happy to 
present further details, although Alderman Don Bellamy, 
Chairman of our Facilities Committee, is fully conversant 
with the matter. " 


Cont 'd . . . . 
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COMMUNICATIONS OR PETITIONS (Cont'd) 

P.N.E. Sale of Beer 

at Sporting Events . (Cont ' d ) 

With the permission of the Mayor, Mr. Herb. Capozzi, 
representing the Whitecaps Soccer Club, and Mr. Dal Towne, 
representing the P.N.E. , addressed the Council in support of 
the request. 

The Mayor asked Mr. Towne if the P.N.E. would be prepared to 
accept full responsibility in respect of control and policing if 
permission were granted to serve beer. Mr. Towne replied in the 
affirmative . 

MOVED by Aid. Puil 

THAT the Pacific National Exhibition's request, as outlined 
in its letter of April 13, 1977, be approved on a trial basis 
for one year at whitecaps Soccer Club games . 

- LOST 

(Aid. Brown, Gerard, Gibson, Kennedy, Marzari, 
and Rankin opposed) 

3 . Annual School Safety 
Patrol Banquet. 

The council noted the annual request from the Police Department 
for $3,200 towards the Annual School Safety Patrol Banquet 
arrangements . 

Council also noted a proposal by the City Clerk that Council 
instruct the Chief Constable to include this item in his annual 
budget in future . 

MOVED by Aid. Rankin 

THAT $3 ,200 be approved towards the Annual School Safety Patrol 
Banquet arrangements and, in future the chief constable include 
an allocation for this event in his annual budget. 

- CARRIED UNANIMOUSLY 


4 . Canada Day Birthday Celebration 

council had for consideration the following memorandum from 
the Mayor, dated April 14, 1977, regarding Canada Day Birthday 
Celebration on June 30, 1977: 

" Under the auspices of Council for Canadian Unity the 
Canada Week Committee for British Columbia is planning a very 
special "celebration" in Vancouver on the evening of 30 June 
which^ to proceed successfully , requires the permission of Council 
and the co-operation of City Hall beginning now. The object of 
this major^ rather unique, event will be to highlight and to 
emphasize how proud our community is to be Canadian. By attracting 
many thousands of our citizens to attend the open air festivities 
would be an impressive demonstration, indeed a proclamation, to 
the rest of Canada that those of us living here on the farthest 
western extremity of the nation stand firmly in favour of a 
strong^ united country*. 

■ 


Cont ' d 
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COMMUNICATIONS OR PETITIONS (Cont ' d ) 
Canada Day Birthday Celebration (Cont'd) 

Preliminary arrangements have already been undertaken, 
and the response to overtures thus far made has been speedy and 
positive on the parts of various groups and individuals represen- 
tative of a cross section of our City. The actual detailed pro- 
gram is yet to be finalized, but at the present time it is pro- 
posed to hold the "celebration" (including a pageant specially 
commissioned, music, dancing, and the like) from 8 p.m through 
approximately 11:00 p.m. At about 9 o'clock, 500 people v*io will 
have just received their Canadian citizenship, accompanied by 
a thousand of their relatives and friends, will join the festivities 
in Pied Piper fashion following their formal ceremony (the largest 
ever held in any one place), which is to take place in an adjacent 
hotel . 

The organizers require Council support for appropriate 
signing and barricading (plus attendant crowd* control and cleaning 
up measures) which will be required in order to provide adequate 
space for the considerable number of citizens involved as well as 
to help engender the kind of town-., square atmosphere that is 
essential to make such a "celebration" the kind of history-making 
occasion it should be. 

I RECOMMEND that Council give sanction to the activities 
planned by the Canada Week Committee in commemoration of our 
National Birthday with specific reference to the "celebration" 
on the night of 30 June, and that the relevant departments 
affected be directed to work with the organizers 6o that the 
occasion is a success and a tribute to our community consciousness 
and spirit of Canadianism. " 

In considering this letter, Mr. Pearkes addressed the Council 
and also requested the co-operation and expertise of the Theatre 
Manager in respect of programs which may be held in the civic 
Theatres. The Mayor agreed and suggested Mr. Pearkes contact 
the Mayor's office. 

MOVED by Aid. Kennedy 

THAT the recommendation of the Mayor, as contained in his 
memorandum of April 14, 1977, be approved and the City provide 
the appropriate signing, barricading, crowd control and cleaning 
measures at no charge. 

- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 


5. Vancouver City Planning Commission 
Council Appointees. 

In a letter dated April 18, 1977, the Mayor recommended 
Alderman Ford and Alderman Kennedy as the Council appointees to 
the Vancouver City Planning Commission. 

MOVED by Aid. Bellamy 

THAT the foregoing recommendation of the Mayor be approved.' 


- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIONS (Cont'd) 

6 . Neighbourhood Improvement Program - 1977 . 

The following letter dated April 6, 1977, from the Minister 
of Municipal Affairs and Housing, was submitted for council's 
consideration: 

It was indeed a pleasure for me to be able to jointly announce 
with Federal Urban Affairs Minister Andre Ouellet, that your ( 
municipality has been granted a total of two million, two 
hundred and fifty thousand dollars ($2,250,000) under the 
Neighbourhood Improvement Programme. For your information, 
these funds are made up as follows: 

Federal Grant of Provincial Grant of Total Grant of 

$1,500,000 $750,000 $2,250,000 

As you are aware, this is a joint Federal-Provincial Pro- 
gramme and if you haven't been contacted already by officials 
of my Ministry and of Central Mortgage and Housing Corporation 
for the purpose of clarifying details of programme operations 
and cash flow, then I would advise that such a contact will 
shortly be made by responsible officials of the Federal- 
Provincial partnership in order that a complete initial 
programme review can be undertaken. 

The arrangements for these initial meetings will be co- 
ordinated by Mr. R. Skelly, Regional Manager - Ministry of 
Municipal Affairs and Housing, and Mr. P. Osborne, Branch 
Manager of Central Mortgage & Housing Corporation, for your 
municipality. 

For your review at this time, I am enclosing a copy of the 
Agreement entered into between the Province and Central 
Mortgage & Housing Corporation for purposes of this pro- 
gramme. Should your perusal of this document raise questions 
regarding content, these will be answered by the appropriate 
officials when the aforementioned meeting is convened. 

I wish you every success in this worthwhile undertaking. " 

MOVED by Aid. Puil 

THAT the foregoing letter from the Minister of Municipal 
Affairs and Housing, be received for information. 

-'carried unanimously 


CITY MANAGER'S AND OTHER REPORTS 


A. MANAGER'S GENERAL REPORT 
APRIL 15, 1977 


Works & Utility Matters 
(April 15, 1977) 

The Council considered this report which contains four 
clauses identified as follows: 


CI. 

1: 

Spur Track Crossing - Stewart and Rogers Streets 



North of Powell 

CI. 

2: 

Reconstruction of Sewer on Gambia between Cordova 



and Hastings 

CI. 

3 : 

Electric Power Failure at the Queen Elizabeth 



Theatre 

CI. 

4: 

Watermain Construction - Kent Avenue 



Contract No. 7610 


Cont ' d . . . 
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STANDING COMMITTEE OF COUNCIL 

ON PLANNING AND DEVELOPMENT 4 

OCTOBER 1, 1970 


Clause 2 Continued 

than Site #9 be set aside for this development; 

(b) THAT the matter be subject to review after the 
Property and Insurance Department reports on the 
market value of Site #18, based on this proposal; 

(c) THAT at this time the Committee approve the rental 
rate of 8^ of the market value plus all taxes as 
set out in the Board of Administration report 
dated September 29th, 1970; 

(d) THAT the Director of Planning and the Supervisor " 
of Property and Insurance be requested to negotiate 
with the United Co-operative Housing Society and 
report back. 


3. Civic Funeral: Major J.S. Matthews 

During consideration of the first item. His Worship 
the Mayor entered the meeting to inform members of Council 
the City Archivist, Major J.S. Matthews, had passed away 
and requested their consideration on the matter of a Civic 
Funeral. 

RECOMMENDED 

THAT a Civic Funeral be held for the late Major J.S. 
Matthews, City Archivist. 


PART II 

The following action of the Committee is submitted to 
Council for information. 

INFORMATION 

4 . Kerrisdale Beautif ication Project 

Council on August 11th referred the brochure dealing with 
the Kerrisdale Beautif ication Project to this Standing 
Committee for discussion on the possibility of proceeding 
with a long range co-operative study of Kerrisdale as 
suggested in the report of the Board of Administration 
dated June 1st, 1970. 

Your Committee on September 3rd laid the matter over to 
the end of the month. 

The Director of Planning gave a short report reference 
advising that the beautif ication of the area along the 
CPR railway tracks had been delayed as he is still waiting 
word from the CPR as to whether or not they will participate 
in this scheme. He further advised that the area west of 
the tracks on 41st Avenue will be reported on in due course 
since the consultant architects had been employed by the 
local committee to produce a scheme of development. 

Alderman Sweeney requested the Director of Planning discuss 
with the CPR a proposal for diagonal parking along the 
railway right of way parallel to East Boulevard north of 


Regular Council, April 19, 1977 


1 


CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Works & Utility Matters 
(April 15, 1977) (Cont'd) 

Clauses 1-4 inclusive 

MOVED by Aid. Gibson 

THAT the recommendations of the City Manager, as contained 
in clauses 1, 2, 3 and 4 of this report, be approved. 

- CARRIED UNANIMOUSLY 

Harbours & Parks Matters 
(April 15, 1977) 

Progress Report - Waterfront 
Fish and Produce Market 
(Clause 1) 

MOVED by Aid. Bellamy, 

THAT this clause be received for information. 

- CARRIED UNANIMOUSLY 

Building and Planning Matters 
(April 15, 1977) 

821 Drake Street - 
Condition of Building 
(Clause 1) 


In considering this clause a letter, dated April 6, 1977, 
was noted from the owner of 821 Drake Street, Mrs. B. Shillabeer. 
Mrs. Shillabeer also addressed the Council briefly and again 
explained some of the problems she is experiencing in completing 
the necessary repairs. 

Mr. N. McClellan - Housing Control Co-ordinator , Permits and 
Licenses Department, indicated that the state of the chimney is 
critical and immediate repairs are necessary, or it should be 
removed . 

Mrs. Shillabeer was asked to attend to this particular 
matter within one month. The City Manager was asked to note this 
for early discussion with the Mayor. 

MOVED by Aid. Rankin 

THAT Mrs. Shillabeer be granted a one month extension to 
remove or repair the chimney, and an extension of three months 
to complete all other necessary repairs and renovations. 

- CARRIED UNANIMOUSLY 

Fire and Traffic Matters 
(April 15, 1977) 

Granville Mall Activities 
^ (Clause 1) 


MOVED by Aid. Marzari 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 

- CARRIED 

(Aid. Rankin was opposed in respect of amendments 
to the By-law only) 


Outs 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Finance Matters 
(April 15, 1977) 

Tlie Council considered this report which contains six 
clauses identified as follows: 


CI. 

1: 

Student - Summer Employment with the Property 



Endowment Fund 

CI. 

2: 

Auto Allowance for City Employees 

CI. 

3: 

Bank Accounts required for Deposits of City 



Funds 

CI. 

4: 

Pacific National Exhibition Request to 



Borrow $500,000 

CI. 

5: 

Champlain Heights Development Group - Areas 



h and F - Financing and Budget Report 

CI. 

6 : 

'Quarterly Review' 


Clauses 1, 2 & 3 . 

MOVED by Aid . Kennedy 

THAT the recommendations of the City Manager, as contained 
in clauses 1, 2 and 3, be approved. 

- CARRIED UNANIMOUSLY 

P.N.E. Request to Borrow $5UU,U0U 
(Clause 4) 

MOVED by Aid. Puil 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 

Champlain Heights Development 
Group - Finance & Budget Report 
(Clause 5) 

In considering this clause, the Project Manager, Mr. J. 
Moodie, was asked to report on the eligibility of residential 
development for a Housing Incentive grant, and also the eligibility 
of the proposed community facilities for a Community Recreation 
grant . 

MOVED by Aid. Puil 

THAT the recommendation of the City Manager, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 

'Quarterly Review' 
(Clause 6) 

MOVED by Aid . Har court 

THAT this clause be referred to the next meeting of the 
Finance and Administration Committee for consideration and report to 
the next meeting of Council. 

- CARRIED UNANIMOUSLY 
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CITY MANAGER ' S & OTHER REPORTS (Cont'd) 


I'e Lsonno 1 Ma t ters 
(April 15, 19 77) 

The Council considered this report which contains two 
clauses identified as follows : 

CI. 1: Personnel Regulation 248 - Training 
CI. 2: 'Training in T.A. — Gestalt' Workshop 

Attendance: One Employee, Health Department 

Personnel Regulation 248 - Training 
(Clause 1) 

MOVED by Aid. Harcourt 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 


'Training in T.A. — Gestalt' Workshop 
Attendance: One Employee, Health Dept. 
(Clause 2) 

MOVED by Aid. Bellamy 

THAT the recommendation of the Director of Personnel Services, 
as contained in this clause, be approved. 

- CARRIED 

(Aid. Brown, Kennedy and the Mayor opposed) 


Projjerty Matters 
(April 1!5 , 197 7) 

ihe Council considered this report which contains five 
clauses identified as follows: 

Leasing Portion of 1st Avenue Roadway Adjacent 
to 1775 Clark Drive (S/W Corner 1st Avenue and 
Clark Drive) 

Lease Renewal of 111 Alexander Street 
Burrard Street Widening - 2040 Burrard Street 
Establishing a Strip of City-owned Property 
for Lane Purposes - 1822 West 2nd Avenue 
Establishing a Strip of City-owned Property 
Tor Lane Purposes - E/S Nanaimo north of 26th Avenue 

MOVED by Aid. Bellamy 

THAT the recommendations of the City Manager, as contained 
in clauses 1, 2, 3, 4 and 5, be approved. 

- CARRIED UNANIMOUSLY 


B. Tender 771 - Street Pavement and Curb 
Tender 772 - Lane Pavement. 

MOVED by Aid. Gibson 

THAT the recommendation of the City Manager, as contained 
in this report, be approved. 

^ ^ ^ ^ - CARRIED UNANIMOUSLY 

The Council recessed at 5.55 p.m. to reconvene 

in the Council Chamber in Open Council at 7.30 p.m. 


CI. 

1: 

CI. 

2 : 

CI. 

3: 

CI. 

4 : 

CI. 

5 : 


Go 15 
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The Council reconvened at 7:30 p.m. in the Council Chamber 
with Mayor Volrich in the Chair and the following members 

present : 

PRESENT ; Mayor Volrich 

Aldermen Bellamy, Brown, Ford, Gerard, 
Gibson, Harcourt, Kennedy, 
Marzari, Puil and Rankin 

DELEGATIONS (cont'd) 

Harbour Park 

Earlier this day. Council received a delegation from the 
National Harbour Board submitting its proposal for development 
of the Harbour Park site. At this time. Council heard 
representations from the following: 

Commissioner Fraser, on behalf of the Park Board, expressed 
the City-wide significance of the total Harbour Park site 
and endorsed Council's resolution of September, 1976, 
that this property be retained for public use. By public 
use, the Board means the site should be open to every 
menber of the public and could be used for public facilities 
such as a marina, restaurant, etc. The Park Board also 
suggested that this site be under the care, custody and 
control of the Park Board. 

Mr. A. Cowie and Mr. J. Shumiatcher, representing Allarco 
Development Corporation, with the aid of drawings, 
illustrated their proposed scheme. This scheme would 
include strata title condominium housing in one section 
of the park as well as various public amenities. 

Mr. F. Low Beer and Mr. R. Iredale, by means of drawings, 
made a presentation on behalf of The Save the Entrance to 
Stanley Park Committee. A brief was filed illustrating 
the development concept. The proposal is in three phases. 
The first phase would remove the majority of the fill from 
the site while retaining sufficient land area for park- 
related activities. Phase II would create a new entrance 
to Stanley Park including a new park drive, park transit 
way and waterfront walk. Phase III would result in three 
piers below the Georgia Street level reaching out into 
the marine basin. The top levels would provide recreational 
activities, some commercial development, tourist facilities, 
etc., as well as covered parking for up to 250 cars. 

Mr. G. Clark and Mr. V. Plavsic filed a brief and, by means 
of sketches, illustrated Harbour Ferries Limited proposal. 
The proposal would provide facilities for Harbour Ferries 
terminal and marine administration offices. It was 
suggested the primary buildings could be used for a new 
location for the Art Gallery or the School of Art, or 
alternatively, an ethnic cultural centre. 

Mr. R. Guerins and Mr. D. Smith, using sketch drawings, 
illustrated the proposal for a Native Development Village. 
They also circulated a brief. The proposed development 
would provide an opportunity for citizens to become familiar 
with West Coast Indian culture and heritage. There would 
be a convention centre, a theatre, other cultural facilities 
and commercial space. 

Mr. S. Gotlieb and Mr. D. Stewart circulated a brief outlining 
their proposed development. They also used sketch plans to 
illustrate the proposal as well as a model. Their proposal 
emphasized the transition between park and City, land and 
water and man and nature. A number of commercial facilities 
were proposed as well as professional offices and a low-rise 
residential complex. 

cont • d. . . . 
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DELEGATIONS (cont'd) 

Harbour Park 
(cont'd) 

Miss L.A. Millington presented a brief on behalf of King 
George Secondary School teachers urging that Harbour Park 
be retained as parkland with particular emphasis on 
recreational facilities. 

MOVED by Aid. Kennedy, 

THAT recoiniaendation A of the City Manager be received and 
recommendations B and C be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Ford, 

THAT recommendation D be approved. 

- CARRIED 

(Aldermen Kennedy, Marzari and Rankin opposed) 

MOVED by Aid. Puil, 

THAT the Director of Planning report on the possibilities 

of the City re-negotiating with the National Harbours Board the 

water lot leases on this site. In addition, the Director of 

Planning investigate transfer of the Harbour Park site development 
rights to the property on the south side of Georgia Street across 

from Harbour Park, and anticipated return to the City from this; 

FURTHER THAT the City Engineer, in consultation with the 
Director of Planning, undertake a major review of the traffic 
situation in the total area which could be affected by development 
of the Harbour Park site. 

- CARRIED UNANIMOUSLY 

Council noted a letter from the Vancouver Council of Women 
setting forth its suggestion for use of the Harbour Park site. 

MOVED by Aid. Harcourt, 

THAT the letter from the Vancouver Council of Women on 
Harbour Park site and Stanley Park access, be received. 

- CARRIED UNANIMOUSLY 


STANDING COMMITTEES & OTHER REPORTS 


I. Report of Standing Committee 
on Community Services, 
March 31, 1977 


The Council considered this report which contains four 
clauses identified as follows: 

CI. 1: Kitsilano Workshop - Grant 

CI. 2: Ray-Cam Co-operative Centre Operating Budget 

CI. 3: Complaints re Tax Buyers 

CI. 4: Diet of Persons on Welfare 

Kitsilano Workshop - Grant 
(Clause 1) 


MOVED by Aid. Rankin, 

THAT the recommendation of the Committee, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 


0B1.7 
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STANDING COMMITTEES & OTHER REPORTS (Cont'd) 

Standing Committee on 

Community Services 

(March 31, 197 7) (Cont'd) 

Ray-Cam Co-operative Centre 
Operating Budget. 
(Clause 2) 


MOVED by Aid . Rankin 

THAT Council grant $89,390 to the Ray-Cam Co-operative 
Association towards the Association's budget for the operating 
period February 1, 1977 to January 31, 1978: 

FURTHER THAT an additional grant of $1800 to purchase a 
suitable van from the City be also approved. 

- LOST NOT HAVING 
(Aid. Brown, Gerard, Kennedy RECEIVED THE 

and Puil opposed) REQUIRED MAJORITY 

MOVED by Aid. Brown 

THAT Council grant $74,555 to the Ray-Cam Co-operative 
Association towards the Association's budget for the operating 
period February 1, 1977 to January 31, 1978: 

FURTHER THAT an additional grant of $1800 to purchase a 
suitable van from the city be also approved. 

- CARRIED BY THE 
(Aid. Marzari opposed) REQUIRED MAJORITY 

MOVED by Aid. Harcourt 

THAT the balance of $14,835 not approved, be referred back 
to the Community Services Committee for further consideration 
and report. 

- CARRIED 

(Aid. Gerard opposed) 


Complaints re Tax Buyers 
(Clause 3) 


In considering this clause, a memorandum from the Director of 
Permits and Licenses was noted, informing Council that Imperial 
Credit Protectors had turned in their 1977 business license and 
the Company was permanently closed for business, Metro Brokers 
Ltd., has also turned in its 1977 business licenses and closed 
its office . 

MOVED by Aid. Rankin 

THAT the recommendations contained in this clause be tabled. 

- CARRIED UNANIMOUSLY 

Diet of Persons on Welfare 
(Clause 4) 


MOVED by Aid. Rankin 

THAT the recommendation of the Committee, as contained in 
this clause be approved . 

- CARRIED UNANIMOUSLY 


OCAS 


Regular Council, April 19, 1977 17 

STA NDING COMMITTEE & OTHER REPORTS ( Cont ' d ) 

II. Report of Standing Committee 
on Transportation, 
March 31, 19 77 

The Council considered this report which contains two 
clauses identified as follows: 

Cl. 1: Charter Limousine Licenses 
Cl. 2: Gasoline Retailing 

Charter Limousine Licenses 
(Clause 1) 

MOVED by Aid. Kennedy 

THAT applications for limousine licenses be issued by the 
License Inspector after making full enquiry as to the fitness of 
the drivers and vehicles, the total number of licenses in the 
City, and the economic viability of the operation; and that appeals 
from such decisions of the License Inspector be heard by City 
Council as provided by the Vehicles for Hire By-law. 

- (amended) 

MOVED by Aid. Ford (in amendment) 

THAT the words "the total number of licenses in the City and 
the economic viability of the operation" be struck from the fore- 
going motion . 

- CARRIED 

(Aid. Rankin opposed) 

The amendment having carried, the motion as amended and 
reading as follows, was put and CARRIED UNANIMOUSLY 

"THAT applications for limousine licenses be 
issued by the License Inspector after making full 
enquiry as to the fitness of the drivers and vehicles; 
and that appeals from such decisions of the License 
inspector be heard by City Council as provided by the 
Vehicles for Hire By-law." 

Gasoline Retailing 
(Clause 2) 

Following further discussion on recommendation 'A' it was 

MOVED by Aid. Harcourt 

THAT this matter be referred back to the Transportation 
committee for further consideration and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt 

THAT recommendation 'B' as contained in this clause, be 
received for information. 

- CARRIED UNANIMOUSLY 
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STANDING COMMITTEE & OTHER REPORTS (Cont'd) 


ill. i\i.>[)ort of Sl:antlini.T Committee 
on ViuAwcc \ Administration, 
March J 1 , 1^'7 7 


Vhe Council considered this report which contains four 
clauses identified as follows: 


CI. 1: Provincial Youth Employment Program - PYEP '77 

CI. 2: Vancouver Art Gallery - 1977 Grant Request 

CI. 3: Security Service at Britannia Centre 

Cl. 4: Annual Review - Permit Fees 


Clauses 1 and 2 . 

MOVED by Aid. Brown 

THAT the recommendations of the Committee as contained in 
clauses 1 and 2 of this report, be approved. 

- CARRIED UNANIMOUSLY 
(Clause 2 was CARRIED UNANIMOUSLY AND BY THE REQUIRED MAJORITY.) 

Clauses 3 and 4 . 

MOVED by Aid . Rankin 

THAT the recommendations of the Committee as contained in 
clauses 3 and 4 of this report, be approved. 

- CARRIED UNANIMOUSLY 


IV. Ro[)ort of Standing Committee 
on Planning and Development, 
April 7, 1977 

The Council considered this report which contains five 
clauses identified as follows: 


Cl. 1: Status of Rezoning Applications 

Cl. 2: Commercial Development - Phase 1, Area 6, 

False Creek 
Cl. 3: Champlain Heights - Central Walkway 
Cl. 4: Townhouses in RS-1 Areas 
Cl. 5: Offices in Industria.1 Areas 


Clauses 1,2 & 3 . 

MOVED by Aid. Harcourt 

THAT the recommendations of the Committee, as contained in 
clauses 1, 2 and 3, of this report, be approved. 

- CARRIED UNANIMOUSLY 


Town Houses in R.S.I Areas 
(Clause 4) 

Prior to consideration of this clause, the Director of Planning 
advised Council that Mr. Musson, who had initiated the proposed 
town-house development, had now withdrawn his application. 

MOVED by Aid. Harcourt 

THAT this clause in the report be received for information. 

- CARRIED UNANIMOUSLY 
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STANDING COMMITTEE & OTHER REPORTS (Cont'd) 


Standing Cottunittee on 

Planning & Development (Cont'd) 

Offices in Industrial Areas 
(Clause 5) 

MOVED by Aid. Gerard 

THAT this clause be deferred to the next meeting of Council. 

- CARRIED UNANIMOUSLY 


RISE FROM COMMITTEE OF THE WHOLE 

MOVED by Aid. Harcourt 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt 
SECONDED by Aid. Kennedy 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


BY-LAWS 

1. BY-LAW TO AMEND SECTION 13 OF 
BY-LAW NO. 4 299, BEING THE 
VEHICLES FOR HIRE BY-LAW 

MOVED by Aid. Rankin 
SECONDED by Aid. Bellamy, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Rankin 
SECONDED by Aid. Bellamy, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


2. BY-LAW TO AMEND BY-LAW NO. 4 848, 
BEING THE WATERWORKS BY-LAW 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Brown, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Brown, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 


- CARRIED UNANIMOUSLY 
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BY-LAWS (Cont'd) 


i. BY-LAW TO AMEND BY-LAW NO. 4 702, 
BEING THE BUILDING BY-LAW 
(Certificate of Occupancy) 

MOVED by Aid. Rankin, 
SECONDED by Aid. Ford, 

THAT the by-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Rankin, 
SECONDED by Aid. Ford, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


4. BY-LAW TO AMEND BY-LAW NO. 4 792, 
BEING THE GRANVILLE MALL BY-LAW 

MOVED by Aid. Gibson, 
SECONDED by Aid. Marzari, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Gibson, 
SECONDED by Aid. Marzari, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


MOTIONS 

A. Establisliment of Land for Lane 
Purposes (1822 West 2nd Avenue) 

MOVED by Aid. Puil 
SECONDED by Aid. Ford 

THAT WHEREAS the City of Vancouver is the registered owner 
of Lot 16, Block 227, District Lot 526, Plan 590; 

AND WHEREAS it is deemed expedient and in the public 
interest to establish a portion of the above-described land 
as lane; 

THEREFORE BE IT RESOLVED THAT the South 2 feet of Lot 16, 
Block 227, District Lot 527, Plan 590 be and the same is hereby 
established for lane purposes and declared to form and constitute 
portion of lane. 

- CARRIED UNANIMOUSLY 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 
OCTOBER 1, 1970 


Clause 4 Continued 

41st Avenue as there is insufficient parking when large 
crowds attend activities at the Kerrisdale Arena. 

Mr. H. Buchan, representing the Kerrisdale & District 
Commercial Association, and Mr. W.R. Rhone, Architect, 
were present and they confirmed that Mr. Rhone has been 
authorized to proceed with plans for the 2100 block West 
41st Avenue. 

After due consideration it was 

RESOLVED that the officials of the CPR be requested to 
meet with this Committee with a view to expediting the 
first stage beautif ication project which involves railway- 
lands; 

FURTHER RESOLVED that Section (4) F of the Board of Admini- 
stration report dated June 1st, 1970, be tabled for the 
time being. 

The meeting adjourned at approximately 11:00 a.m. 
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MOTIONS (cont'd) 

H. Establishment of Land for Lane 
Purposef; (E/S Nanaimo North of 

.!(it:li Avr.nur.) 


MOVED by Aid. Puil 
SECONDED by Aid. Ford 

THAT WHEREAS the City of Vancouver is the registered owner 

of Lot 1, Block 1, South h of Section 46, T.H.S.L., Plan 2440; 

AND WHEREAS it is deemed expedient and in the public interest 
to establish a portion of the above-described land as lane; 

THEREFORE BE IT RESOLVED THAT the East 4 feet of Lot 1, 
Block 1, South H of Section 46, T.H.S.L. be and the same is 
hereby established for lane purposes and declared to form and 
constitute portion of lane. 

- CARRIED UNANIMOUSLY 


1 . Kitsilano Tidal Pool 

In considering this motion it was noted that delegation 
requests had been received from the Kitsilano C.O.P.E. Committee 
and the Kitsilano Community Forum, wishing to speak in support of 
a Public Meeting on the matter. 

MOVED by Aid. Rankin 
SECONDED by Aid. Marzari 

THAT WHEREAS the closing of Kits Pool could possibly occur 
at the end of August this year due to alleged health violations; 

AND WHEREAS the voters have three times rejected a Parks 
Board capital works program including certain expensive reno- 
vations of the pool; 

AND WHEREAS the Kitsilano Community Forum has unanimously 
asked to appear before City Council to urge them to call for a 
public meeting on the question of the health hazard, the 
question of renovations plans and proposed financing; 

AND WHEREAS there is the need for the widest possible 
discussion in connection with the pool closure; 

THEREFORE BE IT RESOLVED THAT City Council jointly sponsor 
with the Park Board a well advertised public meeting in Kitsilano 
within one month to ascertain citizen opinion on this matter. 


- CARRIED UNANIMOUSLY 

2 . Proposed Downtown Federal 
Government Office Building 

MOVED by Aid. Marzari 
SECONDED by Aid. Rankin 

THAT WHEREAS it has been a long standing policy of Vancouver 
City Council that it supports the Liveable Region proposals of 
the G.V.R.D. and a policy of controlled downtown growth; 

AND WHEREAS the Federal Government was requested twice by 
Council to consider decentralizing its new building to one of 
tlie Regional Town Centres to set a public exeunple for private 
developments; 

Cont ' d . . . . 
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MOTIONS (Cont'd) 

Proposed Downtown Federal 
Government Office Building (Cont'd) 

AND WHEREAS Downtown Vancouver already contains massive 

amounts of empty commercial space; 

THEREFORE BE IT RESOLVED THAT Council reaffirm its position 
on the Federal Government's plan to build one million square feet 
of new office space in Downtown Vancouver. 

- (deferred) 

Prior to consideration of the above motion the Council 
noted a letter from the Heritage Advisory Committee, dated April 
12, 1977, urging Council to oppose the Government's intention 
and instead make use of existing historical buildings which could 
be regenerated . 

MOVED by Aid. Marzari 
SECONDED by Aid. Rankin 

THAT the foregoing motion be deferred until May 10, 1977, 
pending a report from the Director of Planning, City Engineer and 
G.V.R.D. Planners on the result of an informal meeting held earlier 
this day with Ministry of Works officials on the proposed Downtown 
Federal Building. 

- CARRIED UNANIMOUSLY 


NOTICE OF MOTION 

The following Notice of Motion was submitted by Alderman 
Rankin, and recognized by the Chair: 

MOVED by Aid . Rankin 

THAT WHEREAS Jericho, with all the old hangars, is a 
precious site for the City; 

AND WHEREAS the uses to which it can be put are almost 
limitless ; 

AND WHEREAS the Parks Board ignores the requests of at least 
27 civic activity groups for use of the hangars, and refuses to 
develop a comprehensive plan involving the retention of all the 
hangars ; 

AND WHEREAS the Minister of Urban Affairs, Andre Ouellet, 
has stated that, "There are a number of Federal programs available 
to support projects which might be consistent with Vancouver's 
desire for Jericho. Once appropriate Vancouver authorities 
determine their plans for Jericho, Federal officials would be 
prepared to discuss this matter and determine if further Federal 
financial assistance is desirable and possible." 

THEREFORE BE IT RESOLVED THAT 
1. Vancouver City Council declare itself to be the appropriate 

Vancouver authority; that it will prepare a detailed plan within 
two months' time; and that this plan will involve the retention 
of all the hangars and their conversion, at a minimum cost, into 
buildings meeting all health and safety standards; 

Cont'd. . . . 
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NOTICE OF MOTION (Cont'd) 


J ericho Hangar s ( Con t ' d ) 

2. Vancouver City council convene, within one month's time, a 
public meeting on the subject where briefs will be received 
and an ongoing Vancouver City Council - Citizens' Jericho 
Committee be set up and funded by council to complete the 
plan and carry out negotiations with the Federal Government. 


(Notice) 


* 


* 


* 


* 


The Council adjourned at 11.15 p.m. 


* 


* 


* 


* 


The foregoing are Minutes of the .Regular Council Meeting 
of April 19, 1977, adopted on Apri/l 26, 1977. 
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WORIvS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 


RECOMMENDATION S ; 
1 . Spur Track Crossing, Stewart and Rogers Streets North of Powell 

The City Engineer reports as follows: 

"United Grain Growers Ltd. has applied to cross Stewart Street and Rogers 
Street with a spur track to serve their property on the south side of the 
jiurrard Inlet. This is in addition to an existing track serving the same 
premises . 


I RECOMMEND that 


(a) The application be approved subject to the conditions set out in a 
railway crossing agreement satisfactory to the Director of Legal 
Services and subject to obtaining concurrence of the National 
Harbours Board as they are presently negotiating to acquire this 
portion of Stewart Street from the City. 

(b) Your Engineer be authorized to sign the application plan (to the 
Canadian Transport Conmiission) on behalf of the City after: 

i. the plan has been ammended to his satisfaction. 

ii. United Grain Growers Ltd. has executed the said railvjay 
crossing agreement. 

(c) The agreement be executed on behalf of the City." 


The City Manager RECOMMENDS that the foregoing recommendation of the 
City Engineer be approved. 


2. Reconstruction of Sewer on Cambie Street Between Cordova an d Hastings 
The City Engineer reports as follows: 

"The existing 2A-inch sewer on Cambie Street between Cordova and Hastings, 
originally constructed prior to 1910, has been found to be in very poor condition 
and must be reconstructed immediately. The estimated total cost is $106,000. 

I RECOMMEND that the appropriation for Sewers Capital Account 111/6801, 
'Reconstruction of Old Sewers,' be increased by $106,000 to permit the recon- 
struction of this sewer on Cambie Street. The necessary funds are available 
::rom Sewers Capital Account 118/7904, 'Sewer Replacement Unallocated'." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
City Engineer be approved. 


3 . Electric Power Failure at the Queen Elizabeth Theatre 
The City Engineer reports as follows: 

"On August 24, 1976 at 2:03 p.m., an electric power failure occurred 
at the Quean Elizabeth Theatre caused by a transient high voltage spike. One 
t'-ransf oriiicr , one transformer tap changing switch and one of tvjo electric services 
to the Theatre v.'ere damaged. The cause of the transient is unkno^m. Repairs 
w.-ire effected by two local manufacturers, Westinghouse Canada Ltd. and Electric 
Tower Equipment Ltd. In addition to the repairs, lightning arresters were 
j.nsca]lcd to provide future high, transient voltage protection and the switch 
gear was niocJlfied to comply v;ith B. C. Hydro's current standards. The total 
cost was $15,236.31 of which $12,731.91 was for repairs and $2,504.40 was for 
iiiodif ications . 


I RECOMMI'ND that $15,236.31 be approved in advance of the 1977 
operaLing budget, to cover the costs incurred restoring the electric service 
to the Queen Elizabeth Theatre." 

The City Manager RECOMMENDS that the above recommendation of the 
City Engineer be approved. 
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4 . Watermain Construction - Kent Avenue 
Contract No. 7610 

The City Engineer reports as follows: 

"Tenders for the above were opened on March 28th, 1977 and referred to 
the City Engineer for report. 

Tenders for the labor portion only, of the installation of approximately 
9800 feet of ductile iron watermain were returned on March 28, 1977, for this 
contract and are reported as follows: 

Globe Excavations Ltd., North Vancouver $216,034.79 

C. Victor Koran Ltd., Delta $222,733.80 

City of Vancouver $248,287.25 

H. B. Contracting Ltd., Surrey $248,783.52 

United Contractors Ltd., Vancouver $294,042.16 

Westwater Construction Ltd., Surrey $470,360.00 

The material for Kent Avenue has previously been purchased as part of the 
City's normal tender for water pipe. 

The funds for this project are available from Water Works Capital Account 
121/2049. 

The City Engineer RECOMMENDS that the work on the above contract be awarded 
to Globe Excavations Ltd., and Deposits or Bid Bonds of unsuccessful tenderers 
to be returned by the City Treasurer." 

The City Manager RECOE'ffiNDS that the recommendation of the City Engineer be 
approved, subject to a contract satisfactory to the Director of Legal Services. 
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MANAGER'S REPORT, April 15, 1977 (HARBOURS: A-3 - 1) 


HARBOURS AND PARKS MATTERS 

INFORMATION 

1 . Progress Report - Waterfront Fish and Produce Market 


The Director of Planning reports as follows: 
" BACKGROUND 

Council began actively seeking both a fishermans Wharf and a Farmers 
Market in 1973. The vicinity of the foot of Columbia Street on Burrard 
Inlet was determined to be the most desirable location for either such 
market and subsequent studies have confirmed this conclusion. 

Council on March 8th, 1977 approved recommendations of the Standing 
Committee on Planning and Development including: 

(c) THAT the National Harbours Board proposal for a Market 
on the Central Waterfront be approved in principle, 
subject to approved funding and appropriate City 
Officials being involved. 

The City made application for Federal Urban Demonstration Program Funds 
in the amount of $6,000,000. of which $500,000. would apply to the 
potential Waterfront Market. 

An implementation schedule was prepared aimed at opening the market by 
mid June, 1977 to coincide with the beginning of the vegetable and fruit 
produce season. In the absence of any decision on Federal funding and in 
order that this schedule not be compromised. Council on March 29th approved 
an appropriation of $20,000. for necessary design work preparatory to permit 
approval and construction. 


CURRENT PROGRESS 

1. Design - Design work is on schedule. Consultants to the City 
have carried out further design work and a development permit 
application has been submitted. Structural analyses of the 
main building and the Habitat modules are being carried out in 
consultation with City Staff preparatory to the Building Permit 
Application. 

2. Lease Negotiations and Management - Port of Vancouver staff have suggested 
a direct lease from the N.H.B. to either a vendors association or one 
major vendor, who would then hire a manager and be responsible for 

daily management of the market. There would be a separate direct 
lease to the operator of the parking lot. 

In addition, there would be a three part steering committee (N.H.B. , 
City and Vendor representative) which would monitor operators and 
be responsible for such things as conformity to appropriate marketing 
regulations, balance and type of outlets, etc. The exact responsibilities 
of the Steering Committee are being drafted. 

Previous leasing and management assumptions involved a lease to the City 
which could in turn lease to vendorsand supervise the management. This 
new N.H.B. proposal is now generally favoured by Planning Department 
and Properties Division staff due to: 

i) reduced staff time involvement 
ii) possible faster implementation and easier CPR crossing agreement 
iii) reduced user appeals to Council 


Continued 
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Clause No. 1 Continued 


3. Economic Feasibility - The proposed market's feasibility has recently 
been examined by both Port of Vancouver and City Staff. Tn summary, 
estimates indicate reasonable annual return on both the market and 
associated parking lot areas on the basis that the grant from the 
Federal Government becomes available. 

4. Federal Funding Timing - The City's application for Urban Demonstration 
funds was made some two months ago. Since that time the Mayor has 
forwarded a brief dated March 21st and a telegram dated April 7th 
emphasizing the need for an early Federal commitment. 

SUMMARY 

Both the proposed market and associated parking area are estimated to 
provide net operating revenues, from which a portion could accrue to the 
City of Vancouver. Current design work will proceed to the development 
and building permit stage (end of April). 

If requested funding is not available at the time it is estimated that 
the project may no longer be feasible for 1977^ « 


The City Manager submits the foregoing report of the Director of Planning for 
the INFORMATION of Council. 


FOR COUNCIL ACTION SEE PAGE(S) ^(.3:™ 
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BUILDING & PLANNING f4ATTERS 

RECOMMENDATION 


1. 821 Drake Street 


On February 25, 197 5, City Council passed a resolution to consider 
the above building under Section 324A of the Vancouver City 
Charter to declare the building a nuisance. Mrs. Shillabeer, 
one of the owners has appeared before Council on three occasions 
with the last appearance on December 14, 197 6, when Council 
passed the following motion: 

"THAT Mrs. Shillabeer be granted an extension of three 
months to complete the necessary repairs and renovations." 


The Director of Permits and Licenses reports as follows :- 


"Following Mrs. Shillabeer 's appearance before Council a 
repair order with respect to the defective front and rear 
porches, pantry and chimney was delivered to her. 

On March 29, 1977, our Inspection Services reported that 
a new duroid roof had been installed and that some minor 
attempt had been made to repair the roof of the front porch 
and the roof of the pantry but the porches, pantry and 
chimney are still in a defective structural condition. The 
report further indicated that the building was still un- 
occupied but secure. 

In the opinion of the City Building Inspector, the chimney 
is structurally dangerous and should be removed immediately. 
As nothing has been done to repair the structural condition 
of the porches and pantry, two options appear open for 
Council's consideration: 

A. Council may wish to instruct the City Building Inspector 
to serve a notice on the owner stating that the structure 
be demolished, removed or brought up to a standard 
specified by the Building By-law within a period of 
ten (10) days of the receipt of such notice. If the 
notice is not complied with, the City Building Inspector 
is authorized to engage workmen to enter on the premises 
and carry out such work of demolition, removal or 
amendment as he considers necessary. The cost incurred 
by the City when certified by the Director of Finance, 
if not before collected, may be entered by the Collector 
of Taxes in the Real Property Tax Roll next prepared 
after the receipt of such certificate and collected in 
the same manner as ordinary municipal rates of the 
City. 

OR 


B. Declare the building a nuisance under Section 324A 
of the Vancouver City Charter and order it to be 
removed or pulled down." 

The City Manager notes that the matter has been before Council for 
more than two years, and RECOMMENDS that Council proceed with 
Option A. 


FOR COUNCiL ACTION SEE ?AGE(S) ...4>i..S 


Of no 
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FIRE AND TRAFFIC MATTERS 


RECOMMENDATION 

1. Granville Mall Activities 


The City Engineer reports as follows: 

"The concept of the Granville Mall embraces special events and activities 
to highlight the 'people' oriented aspect of this distinctive development. 

The Engineering Department, in concert with the Granville Mall Coimnittee, 
Social Planning Department and other interested parties, supports events to meet 
the intent of the Mall. Notwithstanding this, some proposals are amended and 
others abandoned because of technical violations of the Street and Traffic By-law. 
These laws are general in application and were designed for streets not having 
the specially widened sidewalks that have been introduced on Granville Mall. 
From a traffic standpoint, these restrictions can be relaxed for the Mall. 

A recent request for such an event has been 'held' pro tem pending 
Council's consideration of this report. The event proposed would be a clear 
violation of Section 66 of the Street and Traffic By-law which states: 

'No person shall place, or cause or suffer to be placed by any person 
in his employ or under his control, any merchandise, vehicle, chattel 
or wares of any nature on any street, sidewalk or boulevard for the 
purpose of sale, or display or for any other purpose whatsoever, 
except in the actual course of receipt or delivery or to use any 
portion of any sidewalk for the purpose of selling any goods, wares, 
or merchandise of any nature or for measuring, packing, or unpackaging 
goods, wares or merchandise. Provided, however, that the provisions 
of this section shall not apply to any person duly authorized to 
conduct street vending, pursuant to the Street Vending By-law.' 

The problems encountered relate mainly to 'merchandise', 'wares' and 
'sale' and 'display'. Proposals, by individual companies, businesses or stores 
which would contribute significantly to the intended atmosphere of the Granville 
Mall, invariably are designed to promote sales and will utilize merchandise or 
wares. Apart from the legal conflict, these festivities would meet the gala 
intentions for the Mall and, in this light, should be permitted. 

Accordingly, it is RECOMMENDED that: 

A. The Granville Mall By-law be amended so that Section 66 of the Street and 
Traffic By-law does not apply to Granville Mall. 

B. The Granville Mall By-law be amended to incorporate a section the same as 
Section 66 of the Street and Traffic By-law, but with the proviso 'without 
first obtaining therefor the written permission of the City Engineer'. 

C. That the Director of Legal Services be instructed to prepare and present 
the necessary amendments to the Granville Mall By-law." 


The City Manager RECOMMENDS that the foregoing report of the City 
Engineer be approved . 
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FINANCE MATTERS 

RECOMMENDATION 


1. Student - Summer Employment with the 
Property Endowment Fund 


The Director of Finance reports as follows. 

"In the summer of 1976, a student was hired to perform a detailed analysis of 
City owned properties to provide for the better management of the Property 
Endowment Fund. The project was not completed in its entirety in 1976 due to 
the large volume of work required and the fact that the student was unable to 
remain with the City for the required length of time. It is therefore proposed 
to hire a student for one month in the summer of 1977 to complete the analysis 
under the direct supervision of the Supervisor of Properties and the Comptroller 
of Accounting, who report that they do not have the staff to undertake the 
completion of the project. 

The Director of Finance RECOMMENDS that Council approve the hiring of a student 
for one month in the summer at a salary to be agreed upon with the Director 
of Personnel Services consequent on the classification of the position. The 
monthly salary plus fringe benefits to be charged to the Property Endowment 
Fund." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Director of Finance be approved. 


2 . Auto Allowance for City Employees 


The Director of Finance reports as follows: 

"A revised schedule of auto allowances payable to City employees who use 
their automobiles on City business has been prepared using current costs of 
automobile operation, insurance, depreciation, etc. The present schedule has 
been in effect since March 1, 1976. 

The revised schedule is attached to this report as Appendix 1. 

It is also recommended that the casual rate (applicable to employees who 
drive low mileages on an irregular basis) be raised from 22^ to 23C per mile. 

The annual increase in cost to the City is estimated at $16,100. Based 
on an effective date of April 1, 1977 the 1977 cost would be approximately 
$12,060 which will be provided in the 1977 budget. 

A copy of the report has been sent to the V.M.E.R.U. , Vancouver Fire 
Fighters Union, Local 18, The City of Vancouver Foremen's Association, The 
Nurses Association of B.C., each of which has some members affected. 

RECOMMENDED that: 

A. The revised schedule of quto allowances as per Appendix 1 
be approved effective April 1, 1977. 

B . The casual auto allowance rate be increased from 22c to 23c per mile 
effective April 1, 1977. 

C The estimated increase for 1977 amounting to $12,060 be provided 
in the 1977 budget. 
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REPORT TO COUNCIL 

STANDING COMMITTEE ON HEALTH AND WELFARE 

OCTOBER 1, 1970 

An 'In Camera' meeting of the Standing Committee of Council 
on Health and Welfare was held in the No. 1 Committee Room, City Hall, 
on Thursday, October 1, 1970, at 11:00 a.m. 

PRESENT: Alderman Linnell (Chairman) 

Aldermen Adams, Bird, Broome, Calder, Hardwick, 
Phillips, Sweeney and Wilson. 

ABSENT: His Worship the Mayor (Civic Business) 
Alderman Rankin 

CLERK TO 

THE COMMITTEE : M. James 

The Minutes of the meeting held September 10, 1970, were 

adopted . 

The following recommendation of the Committee is submitted 
for the action of Council: 

RECOMMENDATION 

1. Social Service Department 
Re-organization 

At the Council meeting of September 29, 1970, the Board of 
Administration, under date of September 25, 1970, submitted the 
report "Establishment of Financial and Administrative Division" which 
was prepared by the Administrative Analyst, the Acting Social Service 
Administrator and the Director of Personnel Services. That report 
recommended the following: 

"1. The report be now received and tabled until October 20, 
1970, to provide an opportunity for the Union to review 
its contents . 

2. The Administrative Analyst, the Acting Administrator and 
the Director of Personnel Services be authorized to arrange 
a series of staff meetings to review the report with 
employees of the Department . 

3. That on October 20, 1970, the report be raised from the 
table and adopted." 

At the Council meeting of September 29, 1970, the report was 
tabled by Council and referred to your Standing Committee for considera- 
tion. Council also instructed that the Acting Social Service Admini- 
strator meet with your Standing Committee when the referred report was 
under consideration. 

Also before the Committee was the referral of May 26, 1970, 
of the following: 

"That the work of social services be concentrated on those 
persons on social allowances who are most likely to become 
independent because of rehabilitation efforts." 

. . . Cont'd. 
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D. The Vancouver Public Library, The Board of Parks and Recreation and 
the Vancouver Police Board be informed of the action taken by 
Council, with the recommendation that these Boards follow the 
procedure . " 

The City Manager RE0CM1ENDS that the foregoing reoomnendation of the 
Director of Finance be approved. 

(A copy of the detailed report is on file in the City Clerks Office) 


3 . Bank Accounts Required for Deposits of City Funds 
The Director of Finance reports as follows: 

"It has been the practice in the past for the Director of Finance to obtain 
Council authority each time a new bank account is required to be opened in the 
name of the City of Vancouver. The accounts required may be 'Chequing Accounts' 
or 'Transfer Accounts' depending on the circumstances and intended use of the accounts 
'Chequing Accounts' are used for deposit and expenditure of City funds and require 
signatories to be assigned to the account. The authority for such accounts should 
remain with Council. 

'Transfer Accounts' however are used for safe depositing of City funds and the 
funds are transferred internally by the bank to the City's General Account at the 
Main Branch. These accounts are really extensions of the City's General Account 
and are open for convenience of making deposits close to city operating functions. 
Security provisions at the various operating centres are lessened by the use of such 
accounts through instituting deposit procedures regularly reducing amounts of cash 
on hand with less risk of loss. There are no signatories to a transfer account as 
monies may only be deposited and are automatically transferred to the credit of the 
City's General Account. 

Because of the nature of transfer accounts and that they are opened with the City's 
banker, it is felt that the Director of Finance should have authority to open such 
accounts as and when required, and thus avoid the need to report to City Council 
each time such an account is required. 

It is therefore RECOMMENDED that the Director of Finance be authorized to open 
'transfer accounts' in the name of the City of Vancouver with the Bank of Montreal, 
at convenient Branches of the Bank as and when required and solely for the deposit 
of City funds to be transferred to the City's General Account." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Director of Finance be approved. 


4 . Pacific National Exhibition- Request to Borrow $500,000 


The Director of Legal Services reports as follows: 

"The following letter has been received from Mr. Erwin M. Swangard, 
President of the Pacific National Exhibition: 

'We refer to Agreement dated March 9, 1977 supplemental to the 
Indenture of Lease of December 10, 1963 between the City and 
Pacific National Exhibition, and particularly to Paragraph 5 
thereof. The Exhibition is desirous of borrowing $500,000.00 
for the purpose of making the payment provided for by that 
paragraph. This letter is to request the approval of the Council 
of the City of Vancouver in respect of such borrowing in accord- 
ance with the terms of our Lease.' 
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Section 5 of the recently concluded amending agreement provides as 
follows : 

•If the Lessee desires to borrow the whole or any part of the 
said sum ($500,000) for the purpose of making such payment, 
then the Lessor will take such steps and give such approvals 
and other assistance as may be necessary to empower the Lessee 
to make such borrowings.' 

It is therefore RECOMMENDED that the request of the Pacific 
National Exhibition as set out in the letter from Mr. Swangard 
dated March 18, 1977, be approved." 

The City Manager RECOMIIENDS that the foregoing recommendation of the 
Director of Legal Services be approved. 


5. Champlain Heights Development Group - Areas E and F - 
Financing and Budget Report 


The Director of Finance and the Project Manager, Chartplain Heights, report as 
follows : 

" Purpose of the Report 

The intent of this report is to review the overall financial picture with 
respect to the development of Chanplain Heights, Areas E & F. The report 
also requests approval for a budget for capital works in 1977 to coiplete 
the servicing for Phase I. 

Brief Description of Overall Development 

Areas E & F of Chanplain Heights are in tlie extreme South East comer of 
the City of Vancouver. It lias been the City's intent to develop approx- 
imately one hundred and thirty-nine (139) acres of land in Areas E & F for 
housing. It is intended that approximately tvro thousand and two hundred 
(2,200) housing units will be created of vMch 62.5% would be non-^narket 
or subsidized mits. The plan of development was dravm up with extensive 
citizen participation and the itrplementation phase continues tliat tradition. 

Land in Chanplain Heights, Areas E & F is to be leased. That portion vAiich 
is leased to non-market groips will have its valve reduced by one-third in 
line with Council policy. The portion vMch is leased for market develcpnent 
will be leased on a prepaid basis for the highest anomt possible. 

In June 1976, Council approved a capital budget for engineering services^ 
park development and project mamgement in preparation for land development 
in Areas E & F. The scheduling of capital works is separated into two 
piiases as shewn on the attached map. In Phase I, servicing has generally 
proceeded from south to north although all enclaves will be prepared for 
development at approximately the same point in time. The Phase II servicing 
program will also involve a south to ixjrth progression although it is con- 
ceivable that the enclaves closest to Marine Drive could be available for 
development before seme of the properties further to the north. 

Progress to Date 

A. Capital Vtorks 

The 1976 Chanplain Heights Capital Budget included funds to ceitplete install- 
ation of sewers, watermains and B.C. Hydro and B.C. Telephone underground 
utilities in the Phase I project. To date, street rights-of-way have been 
cleared and rou^ graded, and sewer and water construction has been virtually 
ccrpleted. Hydro and telephone installations are to be ccnpleted in the near 
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future. The 1977 capital budget is required to cxxtplete certain works in 
the Phase I development, particularly street construction (curbs and gutters, 
pavements , sidewalks) , street lighting and the walkway system through the 
development. Preliminary vrorks have already been initiated on the walkway 
system through funding frcxn the Federal L.I. P. program and the City. 

Some capital works v^iich have been cotpleted in the Phase II development 
frcm fimds approved in the 1976 capital budget include clearing of street 
rights-of-way and construction of a storm sewer outfall at the south foot 
of Boundary Road. Additional work related to Phase II to be caipleted this 
year with previovisly approved funds inclxide a watermain on Kent Avenue. 
Expenditures and current financial connittments to the Phase II servicing 
program total approximately $485,000. 

B. Planning 

Areas E & F have been rezoned CD-I with guidelines for each of the enclaves. 
A concept design for the park/walkway has been prepared and detailed drawings 
for the first phase are oorplete. Planning work is progressing with respect 
to land lose in Phase II. A consultant is working with City, School Board and 
Park Board staff to prepare a development plan for the connunity services 
site. 

C. Mcirketing 

Enclave 1, the northernmost and least dense enclave, was sold to Daon develop- 
ment for $1.4 Million. Daon have now received preliminary approval of their 
developitent permit and anticipate marketing their houses in the fall of 1977. 

Three non-market enclaves were ocranitted in November 1976 to sponsor groups: 

i) Enclave 14 to the Royal Arch Masons and Japanese Canadian 
Society for the development of senior citizens residences 
" in conjunction with a personal and intermediate care facility. 

ii) Enclave 18 to La Petite Maison vMch is a par value (non-profit) 
co-operative under the organization of Shirl^ SChtinid for the 
development of sixty-six (66) housing units. 

iii) Enclave 19 to the G.Y.R.D. .Ndn-Profit Housing Corporation for 
the development of one hundred and five (105) units of non- 
profit family rental aoccrrmodation. 

These groups are progressing on applications for financing and seme have 
already retained architects. 

Tenders will be called in April 1977 for lease of Enclaves 2, 3 and 16. 
Financing Areas E & F 

The City is investing in Areas E & F to simply basic capital services such as 
sewers, water, roads and the park/walkway so that the area may be developed 
for hoiasing. The cost of these services is currently estimated at $11.7 Million 
plxos financing costs of $1.35 Million. 

It is anticipated that these front end costs will be repaid to the City frcm 
the land leases. In order to start the development, initial capital sources 
were set aside in 1976. These incliaded a $2 Million Interim Financing 
Reserve frcm City sources and a $4.24 Million sewer and water debenture vAiich 
was sold Sepjtember 30th, 1976. It is hcped that as work progresses and land 
is readied for development it can be leased iiimediately. These revenues will 
be used to finance the further stages of 1±ie capital works and repay the sewer 
and water debenture. 

This is illustrated in Table 3, v*ach sxmmaries the intended financing of all 
of T^eas E & F. The overall financing pictxare is presented here to provide a 
context for the budget request. The timing of the expenditures in Table 3 is 
more certain than the timing of revenues. For this reason revenvies are shewn 
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as cxsnfinned sources and ejcpected sources. Hie expected revenues availzible 
in the short term are the proceeds of prepaid leases. What the table shews 
is that Pliase I may be virtiaally conpleted using confirmed sources. However, 
Phase II and the repayment of the sewer and water debenture relies on the 
disposal of the market enclaves. If leasing does not progress as well as 
hoped, cash flow would be a problem that would have to be dealt vjith, for 
exanple, by delaying the servicing of Phase II. 

A decision on v^iether or not to proceed with the Phase II development and 
possible timing should be considered later this year. However, there are 
tii)o iitportant issues vdiich must be resolved in advance, namely: 

1. The marketability of land in the Phase I development should be 
evcil\jated. 

2. Transportation issues related to Boxandary Road and the proposed 
Marine Way v^ch affect the Phase II development should be resolved 
(Council has previously resolved to convene a joint Vancovtver/ 
Bumaby Council meeting to discuss Boundary Road proposals) . 

The financing picture presented in Table 3 assumes that major development 
in Phase II including servicing will ccmnenoe in 1978 although the City 
Engineer had originally projected and based estimates on the start of Phase 
II in the spring of 1977. However, it is possible that if leasing of the 
Phase I market enclaves and problems related to street alignments and survey 
are resolved, the program could be initiated later in the year. Another 
budget report and financing review will be prepared before Phase II is begun. 

In conjunction with Table 3 it should be pointed out that the $7.4 Million 
surplus to the City in 1982+ represents the present value of revenues frcm 
annual leases to non-market groips and will accrue to the City at the rate 
of about $650,000 per year. 

Ccmpletion of Servicing of Phase I 

To coiplete Phase I, the roads must be paved, street lights installed and 
the park/walkway must be developed. Further, the project management function 
must be funded to oversee the development and to market the land. A budget 
is requested at this time becaiase in order to keep Phase I on schedule, the 
City Engineer wishes to tender in April. Details of the funds required to 
cotplete this work are presented in Table 1. 

Table 2 draws these capital requirements together vath the necessity to 
repay the sewer and water debenture. The 1977 capital requirements and the 
1977 installment on the repayment of the saver ar^ water ddDenture exceed 
the funds available in 1977 by $78,867. Since all known sources of funds 
have been eiiployed in the ccnpilation of Table 1 it is recartmended that 
$78,867 of park/walkway development not be undertaken vintil further funds 
are available frcm land lease revenues. This covild be later in 1977 and 
wDvild be the si±)ject of a further report to Council. 

Iherefore, capital works budget to be approved in 1977 would be as follows: 

Engineering Services $ 683,108 

Parkway Development 442,683 

Management 126,097 

Financing Costs 113,168 

TOTAL $1,365,056 


To be funded frcm the following sources: 


C.M.H.C. Grants $ 84,680 

Chairplain Heights 

Interim Financing Res . 1,280, 376 

TOTAL $1,365,056 
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Table 3 shows total confirmed inocre of $2,483,191, $1,118,135 of this is 
required in 1977 for the sinking fund and interest payment on the five year 
sewer and water debenture. Therefore, remaining fimds which may be allocated 
to capital works are $1,365,056. 

It should also be noted frcm Table 2 that, even if the developnnent of Phase II 
did not prxxeed, the expected lease revenues from Phase I would be sufficient 
to repay the sewer and v;ater debentiire. 

RBCOMMEINDATiaSIS 

A. THAT Council approve a capital budget for Phase I of Chaitplain Heights, 
Areas E & F as follows: (Details shewn in Table 1) 

Engineering Services $ 683,108 

Parkway Development 442,683 

Management 126,097 

Financing Ctosts 113,168 

TOTAL $1,365,056 


To be funded frcm the following sources: 

Champlain Heights, Interim 

Financing Reserve $1,280,376 

C.M.H.C. Grants 84,680 

TOTAL $1,365,056 


NOTE: Detailed project management budget is subject to aj^roval hy the City 
Manager in a similar manner to that used in the False Creek Project. 

B. THAT $78,867 of the amount needed to ocmplete the park/walkway develop- 
ment in Phase I and included in Table 2 of this report not be undertaken 
until further funds are available frcm land lease reveniies. This will 
be the subject of a further report to Coxiacil. 

C. THAT Coimcil approve the reallocations shown on Table 1 and further 
THAT $20,000 of the $50,000 allocated in the 1976 budget to consultants 
for the parkway not be reallocated and be available for use in 1977 or 
1978 for consultants to do the detailed design of Phase II of the park/ 
walkway. 

D . TE^AT Coimcil receive the expenditure and revenue estimates provided for 
Phase II as information. (Tables 2 and 3) . Firm budgets will be s\±mitted 
for approval at a later date. 


The City Manager RECOMMENDS that the above recommendations of the 
Director of Finance and the Project Manager of Champlain Heights 
be approved . 


CONSIDERATION 

6 . 'Quarterly Review' 

The Director of Planning reports as follows: 

"The 'Quarterly Review' is now into its fourth year of publication and it seems 
appropriate to review the purpose, costs, distribution policy and future directions 
of this periodical . 
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Purpose 

The original objective of the 'Quarterly Review' was to make available, in easily 
readable and graphically illustrated form, a summary of trends that are occurring 
in Vancouver, the implications of these trends, and their relevance to planning 
policy. It was intended primarily for the general public, but it was also hoped 
that it would be of interest to persons in government, commerce and industry who 
have a need for up-to-date information on economic, social, and demographic factors, 
which affect the City of Vancouver. 

The initial issue, beginning January 1974, focused primarily on population, housing, 
and employment trends and their implications for Vancouver. The 'Quarterly Review' 
now contains regular articles reviewing the economy (as it affects Vancouver) and 
aspects of the housing market, as well as listing recent Planning Department publi- 
cations and major buildings under construction. Special articles summarize findings 
of studies underway or completed by the Department, provide information about what 
is happening in the City relevant to planning, or outline aspects of the Planning 
Program. In addition to facilitating public participation in the planning process, 
it has proven to be an invaluable resource in answering the many requests the 
Planning Department receives for information on the City. The Department has 
received many favourable comments on its contents and usefulness. 

Distribution 

The 'Quarterly Review' currently has a printing run of 3,500 copies -- 1,300 of these 
go to regular subscribers, who receive the 'Quarterly Review' in the mail free of 
charge. A breakdown of the current mailing list into major user groups and geograph- 
ical locations shows the following breakdown: 


User Groups 

Percent 

Location 

Percent 

City Hall 

3 

City of Vancouver 

75 

Other Governments & Public Services 

15 

Rest of Greater Vancouver 

16 

Schools, Universities & Libraries 

12 

Rest of Province 

3 

Businesses 

31 

Out of B.C. 

5 

Individuals (not affiliated 

39 

Out of Canada 

1 

with a company) 




Total : 

100 


100 


Copies of the 'Review' are also distributed to the Public Library, the Information 
Kiosk at City Hall, and other public offices where they may be picked up by intereste 
readers. Copies of relevant issues are frequently made available in response to 
specific information requests. 

At the present time, the 'Quarterly Review' is not advertised in any way and people 
must learn of it either through direct contact with the Planning Department, by 
seeing it on display at one of the above named places or by word of mouth. The 
Planning Department believes it would be appropriate to advertise its availability 
by including a description of it in the information brochure which is to be distri- 
buted with the property tax notices. This would provide interested citizens with 
the opportunity to learn more about their City, the activities of the Planning 
Department and how they might be affected by City actions. An evaluation of the 
cost of this proposal and alternative distribution policies is included below. 

Costs 

Expended funds (excluding staff salaries) for the 'Quarterly Review' in its first 
three years of publication were $4,900 (1974), $4,200 (1975), and $4,600 (1976). 
These figures include printing and mailing charges and the cost of graphic materials 
used in the layout of the publication. (A significant savings occurred beginning 
with the third issue in 1974 when the printing was contracted to a cotmiercial 
printer using a less expensive printing process.) 

Staff costs are not directly charged to the 'Quarterly Review' and are consequently 
more difficult to calculate. Although articles are specifically written for the 
'Review,' they do not involve a large amount of staff time since they are normally 
a synopses of other work. It is estimated that about 7 man-weeks are directly 
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attributable to publication of each issue of the 'Review' -- 4 weeks for research- 
ing and drafting articles, maintaining the mailing list and distributing copies, 1 
week of stenographic time, and 2 weeks for graphic layout and presentation. Total 
salaries per issue are estimated to be $2,250; total costs associated with the 
'Quarterly Review' per issue as of the end of 1976 are estimated to be $3,400 or 
$1.00 per copy (based on a 3,500 printing). Since staff and graphic material costs, 
as well as a portion of the printing costs, are fixed and would not be higher with 
an increased circulation, if circulation were increased, the average cost of produc- 
ing and distributing additional copies could be brought down to approximately 30t 
per copy or $1 .20 per year. 

Proposed Distribution Policy 

Approximately 135,000 tax notices and brochures are to be distributed. While it 
is impossible to predict how many requests for copies of the 'Quarterly Review' 
these tax notices might generate, even a one percent response would require an 
increase in the printing of the 'Review' and an increase in the budget approved for 
1977 ($5,500). A one percent response rate would require additional issue printing 
and distribution cost of about $400.00 or $1,600.00 a year. Higher responses would 
require correspondingly higher total costs. There are two main ways that this 
increase in cost could be handled: 

1. The Planning Department could retain its policy of making the 'Review' available 
free of charge with the City absorbing the cost of increased printing and distri- 
bution, estimated to be approximately 30t per copy. 

2. The Planning Department could charge an annual subscription rate to subscribers 
receiving the 'Review' by mail to fully cover the costs of printing and distri- 
buting those copies. This would involve a charge of $1.00 for 1977 (to cover the 
July and October issues) and $2.00 for 1978 (to cover four issues). However, it 
is suggested that the Department's policy of making individual copies available 
free of charge to persons picking them up or receiving them in response to an 
information request should still be retained to avoid administrative costs 
involved in collecting small amounts of money. 

The Planning Department would prefer to retain its policy of making the 'Review' 
available free of charge since we believe it is in the best interests of the City 
to keep its citizens informed of significant trends and planning issues. The 
'Quarterly Review' is a relatively inexpensive means of achieving this objective. 
Consequently, it is recommended that the City advertise the availability of a 
sample 'Quarterly Review' free of charge in the information brochure to be distri- 
buted with the tax notice. After receiving a requested sample, members of the 
public may then request to be added to the subscription list. This two-stage request 
process should limit subscribers to those who have an active interest. 

Future Directions 

The 'Understanding Vancouver' handbook and 'Quarterly Review' share a common 
objective -- the development of an awareness or understanding about Vancouver. 
The 'Quarterly Review' is a means to keep people up-to-date on trends and issues 
that are affecting Vancouver while the 'Understanding Vancouver' handbook is 
intended as a more comprehensive reference resource on the City. Since many of 
the articles in 'Understanding Vancouver' will be equally valuable 'Quarterly 
Review' material, beginning with the July 1977 issue, the format of the two publi- 
cations will be brought more in line to avoid duplication of stenographic and 
graphic inputs. This will involve primarily typesetting the 'Quarterly Review.' 
While this is expected to add some additional costs to the Review, it is felt it 
will be more than compensated for by a reduction in Planning Department staff • 
input. No net additional costs are to be incurred by this proposal. 


Recommen dation 

It is RECOMMENDED that: 

A. The following be included in the information brochure to be distributed with the 
1977 City tax notices under the section dealing with services provided by the 
Planning Department: 
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The Planning Department publishes the 'Quarterly Review,' a 
24-page periodical which evaluates current trends and their 
implications for Vancouver and summarizes studies and activi- 
ties of the Planning Department. If you wish to receive a 
sample copy of this publication, please send your name and 
address (and postal code) to 'Quarterly Review,' City Planning 
Department, 453 West 12th Avenue, Vancouver, V5Y 1V4. 


B. The Planning Department report back by September 1977 to provide Council with 
the number of requests that were received for the sample copy of the 'Quarterly 
Review,' the number of persons receiving the sample copy who have requested 
being put on the regular mailing list, and to receive the necessary budget 
approval for increased printing and distribution costs." 


The City Manager submits the recommendations of the Director of 
Planning for the CONSIDERATION of City Council. 
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MANAGER'S REPORT, APRIL 15, 1977 (PERSONNEL : A-8 - 1) 


PERSONNEL MATTERS 


RECOMMENDATION 

1. Personnel R e gulation 248 - Training 

The Director of Personnel Services reports as follows: 

"I have revised and updated the above Personnel Regulation and am 
submitting it for Council approval. The following is a brief sum- 
mary of the two kinds of changes made: 

(a) Wording 

On all three pages changes have been made to reflect current 
organization and titles. 

(b) City Manager's Authorization ($) Limit 

The cost of outside training, e.g. courses, seminars , symposia 
and workshops has about doubled since 1974. To return to 
relatively the same level of training funds that he may approve, 

his authorization ($) limit should be adjusted upward from $750 
to $1,500. 

I am enclosing pages 1, 2 and 3 of the regulation as approved in 
July 1974 and have indicated the proposed changes. 

I RECOMMEND that Personnel Regulation 248 - Training, pages 1, 2 
and 3 be approved as revised." 

The City Manager RECOMMENDS that the above recommendation of the 
Director of Personnel Services be approved. 


CONSIDERATION 

2. "Training in T.A. — Gestalt" Workshop 

Attendance; One Employee, Health Department 


The Director of Personnel Services reports as follows: 

"The Western Institute for Group and Family Therapy in Watsonville, 
California is offering the above four week workshop from May 9 to 
June 4, 1977. It will be supervised by two of the most respected 
and distinguished therapists. Both Drs. R. and M. Goulding will 
be retiring later this year and this training will not be offered 
after 1977. 

The Medical Health Officer wishes Dr. F. Bass, Medical Health 
Officer III, to attend. Dr. Bass, aside from his involvement 
with the Burrard Health Unit, is the Department's resource person 
on community based life style modification programs (smoking 
cessation, weight control, and mental health), and on issues such 
as motivation for and participation in preventative programs. 
Although the department has benefited from his previous training 
and clinical skills in Transactional Analysis (T.A.), he has not 
yet had the opportunity to undergo the intensive, sustained 
advanced training now requested which is essential to his career 
development in preventative medicine with a clinical focus on 
behaviorial change. 


Cent • d 


0G4i 


MANAGER'S REPORT, APRIL 15, 1977 (PERSONNEL: A-8 - 2) 


Clause No. 2 Continued: 


The Provincial Minister o£ Health, recognizing the need for this 
specific training in light of public health objectives and the 
positive effects on clinical and community mental health services, 
has agreed to pay 501 ($600) of the actual training cost. Dr. 
Bass will pay for his own transportation (approximately $250) . 

In addition to a leave of absence with pay of 16 working days 
(Dr. Bass is on a four.day week), the total cost for the City 
would be $600. 

The Comptroller of Budgets § Research advises that the amount 
would be available from Appropriation No. 7090/933 - Adminis- 
trative and Technical Courses - All Departments. 

As this request exceeds the City Manager's ten day approval limit, 
it is being submitted to Council in accordance with Regulation 
248-4 and I RECOMMEND approval." 

The City Manager submits the foregoing recommendation of the 
Director of Personnel Services for the CONSIDERATION of Council. 


FOR COUNCIL ACTION SEE PAGt{S) t.!.!i.... 
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REPORT TO COUNCIL ' In Camera ' 

STANDING COMMITTEE ON HEALTH AND WELFARE 2 

OCTOBER 1, 1970 

Clause No. 1 (Cont'd.) 


This was submitted to Council by the Board of Administration 
as a proposal for policy after consideration by Council . 

Your Committee also had before it the memoranda of the 
Chairman of the Standing Committee dated February 25, 1970 and March 
11, 1970. The Acting Social Service Administrator had advised 
Council, in his letter of resignation, of certain reservations that 
he personally held concerning the proposed re-organization of the 
Department. The letter advised that the Acting Social Service 
Administrator agreed with certain points of the proposed re-organiza- 
tion but did not fully support certain specific points . The points 
made by the Acting Social Service Administrator were: 

That the report does not deal with the whole Department 
and that no information has been given as yet on the 
portion of the Department providing the social services 
as distinct from financial services and that the major 
problems facing the Department today are a direct result, 
not of organizational or functional deficiencies, but of 
a simple shortage of staff. 

The Acting Social Service Administrator advised that the 
staff, in May of 1970, were dealing with 14,000 cases and, in 
October, 1970, the same number of staff were expected to deal with 
18,000 cases. He advised that the staff simply cannot deal with the 
volume. As further indication of his concern, the Acting Social 
Service Administrator advised that the amounts of cash handled by 
the Department had increased to over $2 Million a month, the highest 
it has ever been and that, in ten days in September, the Department 
had to process 1,500 new applications. 

The Acting Social Service Administrator advised he agreed 
with the division of social service and financial service as a valid 
division of function. 

The Acting Social Service Administrator then went into the 
detail of his concern re the removal of certain, if not all, decisions 
concerning financial support from the Social Worker who is directly 
connected with each case. His concern was that the Social Service 
Assistants, as proposed in the re-organization, would be responsible 
to the "Financial Division", to the detriment of the Social Worker 
contact and service to any individual client. The Acting Administrator 
detailed for the Committee the present system of processing financial 
support items and the proposed processing as he understood it from 
the report. 

Mr. Astbury, Director of the North Unit, also spoke to the 
concern of the social work staff in the matter. 

The Acting Social Service Administrator stressed again his 
concern that "Unit Management" as it relates to the care of the 
individual case be left as is and that the Social Service Assistants 
be used as aides to Social Workers in dealing with the clerical 
functions of the Department as has been done in pilot projects in 
the Department already. 

. . . Cont'd. 
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PROPERTY MATTERS 


RECOMMENDATION 


1. Leasing of a Portion of 1st Avenue Roadway 
Adjacent to 1775 Clark Drive. (South-West 
corner of 1st Avenue and Clark Drive) 


The Supervisor of Properties reports as follows: 

"A portion of 1st Avenue under the Grandview Viaduct abutting 
Parcel A, Block 68, D.L. 26I4A consisting of approximately 
18,000 net square feet of land was leased by the adjacent 
property owner, A-1 .Steel and Iron Foundry Ltd. , for parking 
and outside storage. A-1 Steel and Iron Foundry Ltd. have now 
sold their property and the new owner wishes to lease the 
adjacent City land to provide parking for his tenants. The rental 
under the old lease was $2,000.00 per year paid in advance. 

The City Engineer has agreed to leasing this property for a 10 
year period with a 6 month cancellation clause after the 
initial 5 year period. 

R.E. Porter Ltd. propose to rent the property subject to the 
following conditions :- 

(a) Rental - $7,200 per annum (billed monthly) 

(b) Date of Commencement - January 1, 1977 

(c) Term - 10 years from date of commencement 

subject to a 6 month cancellation 
after the first 5 years. 

(d) Rental Review - Every 2j- years and to be Market 

Rental Value 

(e) Outgoing & Repairs - Lessee to pay all expenses and keep 

improvements in repair to the 
standards of a prudent owner. 

(f) Lessee to carry Public Liability Insurance in an amount 
satisfactoiy to the Director of Legal Services. 

(g) Lessee to hold the City harmless from any claims resulting from 
damage caused by objects, material or dust falling from the Viaduct, 

(h) Lease Agreement - To be drawn satisfactory to the 

Director of Legal Services. 

It is recommended that approximately 18,000 net square feet of 
land \mder the Grandview Viaduct to the north of Parcel A, Block 
68, D.L. 26I+A be leased to R.E. Porter Ltd. on the foregoing 
terms and conditions." 

The City Manager RECOMMENDS the foregoing reconmiendation of the 
Supeirvisor of Properties be approved. 


Cont • d 
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2. Lease Renewal of 111 Alexander Street 


The Supervisor of Properties reports as follows: 

"The property legally described as Lots Eh 23, 24 and 25, 
except Right of Way, Block 1, D.L. 181-196 is reserved 
from sale for possible underground access to the 
waterfront. The site contains a structure of approximately 
414 square feet which is used and operated as a cafe. 

In this regard, the City of Vancouver entered into a 
5-year lease agreement with the present tenant that 
commenced on May 1, 1972. 

The tenant wishes to renew the lease and the Supervisor 
of Properties recommends that the lease of the property 
at 111 Alexander Street be renewed on the following bases: 

1. Term of lease to be two years commencing May 1, 1977 
and ending April 30, 197 9. 

2. Rental Review Clause - April 30, 1978. 

3. Rental to be increased from $93 per month plus 
an amount in lieu of taxes to $129.38 per month 
plus an amount in lieu of taxes. 

4. Pertinent conditions of the 1972 lease to prevail 
with the exception of the monthly rental rate." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Properties be approved. 


3. Burrard Street Widening - Purchase of portion 
of property, 2040 Burrard Street 


The Supervisor of Properties reports as follows: 

"Reference is made to the City Manager's report (Fire 
& Traffic) dated June 11, 1976 approved by Council 
on June 15, 19 76 instructing the Supervisor of 
Properties to negotiate the acquisition of properties 
required for the Burrard Street widening. 

The owners of Lots 39 and 40, Block 248, District 
Lot 526, Plan 590 being 2040 Burrard Street have 
agreed to convey the west 7 X 112 feet (784 square 
feet) of Lot 40 for the widening of Burrard Street 
and the north 2 feet of Lots 39 and 40 for lane 
widening for the sum of $17,000.00 as an all- 
inclusive settlement. 

It is recommended that the Supervisor of Properties 
be authorized to acquire those portions required 
for road and lane purposes shown on plan marginally 
numbered LF8176 on the foregoing basis, chargeable 
to Code #146/5921 (Burrard Widening Acquisition Fund)." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Properties be approved. 


Cont'd 
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(PROPERTIES 


A-9 - 3) 


4. Establishing a Strip of City-Owned Property 
for Lane Purposes - 1822 W 2nd Avenue 


The Supervisor of Properties reports as follows: 

"Lot 16, Block 227, District Lot 526, Plan 590, known as 
1822 Vest 2nd. Avenue was purchased hy the City in 197U for the 
Arhutus-Burrard Connector Project. As this project is now 
replaced in favour of widening Burrard Street, this lot is no 
longer required and it is proposed to market this site to 
provide funds for the street-widening project. 

Prior to marketing this lot, the City Engineer has requested 
that the south 2 feet of this lot he established for lane 
purposes to provide for the future widening of the lane and 
it is therefore 

Recommended that the south 2 feet of Lot 16, Block 227, 
District Lot 526, Plan 590 he established for lane pircposes 
and that the Formal Resolution establishing the same and sub- 
mitted concurrently with this report be passed by Council." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Properties be approved. 


5. Establishing a Strip of City-Owned Property 
for Lane Purposes - east side Nanaimo 
north of 26th Avenue 


The Supervisor of Properties reports as follows: 

"Lot 1, Block 1, of Section 1+6 T.H.S.L., Plan 2kkO situated 
on the east side of Najoaimo Street north of 26th Avenue was 
purchased in 1969, together with abutting Lot A for 
replotting purposes. The City Engineer wishes to widen 
the lane at the rear of Lot 1 to provide better access for 
servicing the residential lots on the east side and has 
requested that the east 1+' of Lot 1 be established for 
lane purposes. 

This action will also provide better access to City-owned 
Lot A and the market value of Lot 1 will not be appreciably 
affected. It is therefore: 


Recommended that the east 1+ feet of Lot 1, Block 1, 
South ^ of Section 1+6 T.H.S.L., Plan 21+1+0 be established 
for lane piiiT)oses and that the Formal Resolution 
establishing the same and submitted concurrently with 
this report be passed by Council." 


The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Properties be appix)ved. 






MANAGER'S REPORT 


April 15, 1977 


TO: Vancouver City Covincil 

SUBJECT: Tender 771 - Street Pavement & Curb 
Tender 772 - Lane Pavement 

CLASSIFICATION: RECOMMENDATION 


The City Engineer reports as follows: 

••Tenders for the above were opened on April 12th, 1977 and referred 
to the City Engineer for tabulation and report to the City Manager, 

All tenders have been checked and are in order. Tabulations of 
total amounts bid, unit prices for major items of work included in these 
tenders, and a ••Streets Contracts Cost Index^^ graph have been circulated 
to Council, 

These bids are unit priced based on quantity estimates supplied by 
the Department; therefore, the total costs of these contracts may vary 
according to actual quantities measured during construction. 

The City Engineer RECOMMENDS that: 
(a) Contracts be awarded to the low tenderers as follows: 
Contract 771 - Street Pavement & Curbs, to 


Jack Cewe Ltd, 
Post Office Box 1100 
1850 Hillside Avenue 
Coquitlam, B, C, 
V3J 6Z7 


for the amount bid, namely, $707,327,00 

(b) Contracts satisfactory to the Director of Legal Services be ent- 
ered into, 

(c) The bid bonds of the unsuccessful tenderers be returned, •• 

The City Manager RECOMMENDS that the above reconmendations of the 
City Engineer be approved. 


for 


the amount bid, namely, $981,919.60 


and 


Contract 772 - Lane Pavements, to 

Standard General Construction Ltd, 
Granville Island 
Vancouver, B, C, 


FOR CO'JiMCiL ACTION SEE PAGE(S)...^./.l., 


REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


MARCH 31, 1977 


A meeting of the Standing Committee of Council on Community Services 
was held on Thursday, March 31, 1977, in Committee Room No. 1, Third 
Floor, City Hall, at approximately 1:30 P.M. 


PRESENT: 


COMMITTEE CLERK: 


Alderman Rankin 
Alderman Bellamy 
Alderman Ford 
Alderman Gerard 
Alderman Marzari 

H. Dickson 


The Minutes of the Community Services Committee meetings of March 
10 and 17, 1977 were adopted. 


RECOMMENDATION 

1. Kitsilano Workshop - Grant 

The Committee had before it for consideration a Manager's 
Report dated March 16, 1977 (copy circulated) in which the Director 
of Social Planning recommended an interim grant of $3,270 to the 
Arbutus Work Incentive Society to pay the salary and benefits of one 
program worker at the Kitsilano Workshop for three months. 

A representative of the Director of Social Planning appeared 
before the Committee on this matter and in reviewing the report, 
pointed out that the Kitsilano Workshop applied for Work Activity 
Project funding from the Department of Human Resources but a 
decision on this funding will not be made until later this Spring 
and current funding expires March 31, 1977. 

The Social Planning representative added that the Provincial 

Government has approved its share of the Work Activity Project 
funding and that Federal approval is expected. 

During discussion, some concern was expressed regarding the 
City providing interim short term funding for organizations whose 
funding from other resources has been delayed; however, it was 
pointed out that the City has provided interim grants on several 
occasions . 

Following discussion, it was 


RECOMMENDED 

THAT Council approve a grant of $3,270.00 to the 
Arbutus Work Incentive Society to pay the salary 
and benefits of one program worker at the Kitsilano 
Workshop for three months from April 1 to June 30, 
1977. 


Continued 
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Standing Committee of Council on Community Services 
March 31, 197 7 


2 . Ray-Cam Co-operative Centre Operating Budget 

The Committee had before it for consideration a Manager's 
Report dated March 16, 1977 (copy circulated) in which the Director 
of Social Planning reported on the operation and program budget for 
the Ray-Cam Co-operative Association which is applying for a City 
grant of $92,990.00 towards its total budget of $113,982.00. 

The Director of Social Planning recommended a grant by the 
City to the Association of $74,555.00; that reductions in the 
progrcim to attain the lower operating budget should include 
reduced building maintenance staff, reduced salaries for sports 
and fitness programs and reduced costs for the Association's 
proposal to rent a van. 

Also included in the Manager's Report were comments by the 
Administrative Analyst which indicated the grant request could be 
reduced from $92,990.00 to $70,000.00. 

Appearing before the Committee on this matter were several 
representatives of the Ray-Cam Co-operative Association and a 
representative of the Director of Social Planning. 

Responding to questions from the Committee, the Social Planning 
representative indicated that two full-time building maintenance 
Vv'orkers are not needed for an 80 00 sq. ft. building and that 
!>alaries for sports and fitness programs proposed at Ray-Cam are 
high compared with community centres of equivalent size. 

The Social Planning Department's spokesman further pointed 
out that the Association, last year, had the full time use of a 
rented van but that the vehicle was not fully utilized; that it 
'.;as used an average of two to three hours a day. 

Members of the Committee, however, pointed out that the Ray- 
Cam Centre, although small, is used to a higher degree than other 
community centres and therefore comparison with normal community 
centre operations may not be valid. The President of the Ray-Cam 
Co-operative Association, Ms. Patricia Chan, read a prepared 
statement (copy circulated) urging the Committee to approve the 
grant request. The Committee noted the Association's grant 
request included $5,40 0.00 for the rental of the van and that 
this could be reduced if the City donated a suitable vehicle 
to the Association. 

Following discussion, it was 
RECOMMENDED 

A. THAT Council grant $89,390.00 to the Ray-Cam 
Co-operative Association toward the Association's 
budget for the operating period February 1, 1977 
to January 31, 19 78. 

B. THAT the City Engineering Department donate a 
suitable van to the Ray-Cam Co-operative 
Association thus reducing the Association's 
grant request from $92,990.00 to $89,390.00 
(subtract van rental of $5,400.00 and add 
operating expenses for the van at $1,800.00). 


(I - 2) 
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(I - 3) 


3 . Complaints re Tax Buyers 

The Committee had before it for consideration a letter from 
Mr. Shane Lord of the Downtown Eastside Residents' Association 
(copy circulated) enclosing a signed complaint by a Mr. Paul West 
regarding his transaction with Imperial Credit Protectors, 461 
Kast Hastings Street, and also enclosing signed statements by 
Messrs. Fred Ranville, James Comelli and Arthur Milke complaining 
of their transactions with John's Cash for Tax Refund Centre 
(Metro Brokers Limited, 1250 Granville Street) . 

Appearing before the Committee on this matter was Mr. Shane 
Lord of the Downtown Eastside Residents' Association who indicated 
that not all of the complainants were able to attend. Also appear- 
ing were representatives of Imperial Credit Protectors and Metro 
Brokers Limited. 

a) Imperial Credit Protectors 

Speaking to the complaint lodged by Mr. Paul West, Mr. Greg 
Holden of Imperial Credit Protectors stated that his firm did 
not purchase this particular tax return. Mr. Holden, referring to 
a City Manager's report dated February 3, 1977, which was con- 
sidered by the Community Services Committee, pointed out that 
that report contained a statement by the City's Director of Legal 
Services that the current method of operation by tax buying 
companies does not violate City by-laws. 

It was noted that Mr. West's complaint was that he expected 
to have a tax return of $400.00 and received $194.00 from Imperial 
Credit Protectors . 

The Committee noted that City Council, at its meeting on 
March 29, 1977, approved a recommendation from the Community 
Services Committee that the operator of Imperial Credit Protectors 
be requested to appear before Council to show cause why his busi- 
ness licenses should not be suspended, based on information 
contained in a previous complaint lodged by Mr. Loxi Zorak. 

The clerk advised that arrangements were being made to have 
Imperial Credit Protectors appear before Council on Tuesday, 
April 19, 1977. 

A spokesman for the tax buying companies told the Committee 
that since the Provincial Government passed legislation on March 
25, 1977, to regulate these businesses, the companies have gone 
out of business as they cannot operate on a 15% profit. 

It was noted by the City Manager that if these companies feel 
their business licenses are useless because of the Provincial 
legislation, they likely would not appear before Council to show 
cause why their licenses should not be suspended. 

Following discussion, it was 

RECOMMENDED 

THAT the complaint by Mr. Paul West regarding his 
transaction with Imperial Credit Protectors, 461 
East Hastings Street, be forwarded to Council for 
consideration at the same time that the operator 
of Imperial Credit Protectors appears before 
Council to show cause why his business licenses 
should not be suspended, based on the earlier 
complaint by Mr. Loxi Zorak. 


Continued 
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b) John's Cash for Tax 

Considering the complaints of Messrs. Fred Ranville, James 
Comelli and /^rthur Milke, the Committee noted that in each case 
the complainants received less than the 85% of the tax return 
they anticipated receiving. 

During consideration of these complaints, a letter dated 
March 21, 1977 from a Mr. Leo Gobin was read to the Committee 
by the Chairman in which Mr. Gobin said that in a transaction 
with Metro Brokers Limited, he received $211.00 of an anticipated 
return of $432.00. 

However, Mr. Gobin also wrote that he owed the Tax Department 
$254.00 from the 1974 taxation year, meaning that in this case 
>Ietro Brokers Limited purchased a worthless tax return. 

During consideration of this matter, a spokesman for the tax 
buyers pointed out that four of the five complaints being con- 
sidered by the Committee this date sold their tax returns to tax 
laying companies last year and did so again this year. The tax 
vayer's representative suggested that the complaints were con- 
;rived for political reasons. 

However, following discussion, it was 
RECOMMENDED 

THAT the operator of John's Cash for Tax Refund be 
requested to appear before Council to show cause why 
his business licenses should not be suspended, based 
on the information contained in the complaints by 
Messrs. Fred Ranville, James Comelli and Arthur Milke. 


4 . Diet of Persons on Welfare 

The Committee had before it for consideration a memorandum 
dated March 25, 1977 (copy circulated) from Alderman Bellamy to 
Alderman Rankin which enclosed a copy of a memorandum from Social 
Planner Doug Purdy which was submitted in response to Alderman 
Bellamy's inquiries regarding persons alleged to exist on pet 
food . 

Mr. Purdy 's memo to Alderman Bellamy contained some suggestions 
on this situation. 

During consideration, there was general agreement among Com- 
irittee members that an approach should be made to the Minister of 
Human Resources to increase the amount of welfare provided to 
single unemployed persons whose level of assistance has remained 
at $160.00 a month for some considerable time. 

It was suggested that a typical monthly budget of a single 
unemployed person existing on the $160.00 welfare budget should 
be prepared. 

Following discussion, it was 

FJECOMMENDED 

THAT the City Manager prepare for the Community Services 
Coromittee a typical monthly budget for a single unemployed 
person on welfare and that this budget form the basis for 
a submission by the City to the Minister of Human Resources 
for an increase in welfare rates for single unemployed 
persons . 


The meeting adjourned at approxiraately 3:05 P.M. 

FOR COL'MCIL ACTiCW SEE PAGE(S) 4Mb'.7 


REPORT TO COUNCIL | ^ 

STANDING COMMITTEE OF COUNCIL 
ON 

TRANSPORTATION 

March 31, 1977 

A meeting of the Standing Committee of Council on Transportal.ion 
was leld o i Thursday, March 31, 1977, at 3:30 p.m. in the No. 1 
CommLttee Room, Third Floor, City Hall. 

PRESENT: Alderman W. Kennedy, Chairman 

Alderman D. Bellamy 
Alderman M. Ford 
Alderman H . Rankin 

ABSENT: Alderman M. Harcourt 

COMMITTEE 

CLERK: J. Thomas 

The n Lnutes of the meetings of March 10, and March 17, 1977, 
were adopted. 

RECOMJyiENDATION : 

1 . Charter Limousine Licenses 

The Committee had for consideration a Manager's Report dated 
March 30, 1977, in which the Director of Permits and Licenses reported 
as follows : 

"It has been the policy for past number of years to refer applications for 
limousine licenses to the Vdiicles for Hire Board for consideration. It appears 
that this practice was followed to regulate the nunber of limousines operating 
in the Cii^. This is supported by the resolution which was passed by the Vehicles 
for Hire Board on January 5, 1970, vdiich requested the License Inspector to report 
to the Vehicles for Hire Board any applications from the present three operating 
ooitpanies for a license for more than 10 limovisines . Hiere are still three 
coitpanies operating a limousine service in Vancouver and between than there are 
15 licensed limousines for 1977. 

In i^ril 1974 the Vehicles for Hire Board took no action on an application frori 
V.I. P. Limousine Service Ltd. to operate 6 limousines in the City of Vanooxiver 
because it was felt that the 15 licensed vehicles at that time were sufficient. 
In June 1976 the Board approved an application fram Abner Chong for three 
limousine licenses. However, Mr. Chong has not obtained the licenses. ; 

We have now received an application from. Mr. Ed Bodnarchiic for six limoiisinr! 
licenses, and Ms. Dana Smith has ^plied for one limousine license. 

On March 15, 1977, Council repealed the Vehicles- for-Hiire By-law, and resolved 
that henc iforth, limoiosine licenses are to be issued by the License Inspector, 
with appe ils going directly to Council. 

Council sliould give direction to the License Inspector on v^ether: 

a) he should concern himself only with the fitness of the drivers and 
vehicles; or whether 

b) he sht'uld also concern himself with the total nur±ier of licenses in the 
City £md with the economic viability of the operation." 

The Committee discussed the specialised nature of the service 
provided by Charter limousines and it was the consensus that it was 
no longer necessary for Council to rule on such applications except 
in cases of appeal from the decision of the License Inspector. 

RECOMMENDED, 

THAT applications for limousine licenses be issued by 
the License Inspector after making full enquiry as to 
the fitness of the drivers and vehicles, the total 
number of licenses in the City, and the economic viability 
of the operation; and that appeals from such decisions 
of the License Inspector be heard by City Council as 
provided by the Vehicles for Hire By-law. 


Report to Council 
Standing Committee of Council 
on Transportation 
March 31, 1977 

2 . Gasoline Petailing 

City Council at its meeting on March 15, 1977, when considering 
a report of the City Manager dated March 11, 1977, (circulated) 
concerning gasoline retailing in the City of Vancouver, referred the 
matter to the Standing Committee on Transportation for consideration 
and report. 

In the Manager's Report, as amended, considered by the Committee 
this day the Director of Planning reviewed trends in gasoline retailinc 
since enactment in June, 1975, of the Licensing By-law No. 4450, to 
regulate the number of self-service gasoline stations in the City, 
^^nen enacting the By-law Council also established a policy guideline 
that the number of self-service stations affiliated with any one oil 
company should not exceed 15% of total stations carrying that company 
brand as of April 8, 1975. Transfers also required Covincil approval. 
Comparing 1977 to 1975, it was noted Imperial Oil had moved from 
12% of its total existing stations in the self-service category to 
37%; Texaco had moved from 33% to 41%; Gulf from 10% to 23% and Shell 
from 26% to 37%. The reason for the marked changes was the closure 
of a substantial number of pre-existing full-service stations, some 
74 in all over the two-year period. 

The Director of Planning referred to the concerns of many members 
of the community who were perturbed by what they considered to be 
undesirable changes in the distribution of stations, and suggested a 
procedure to deal with the situation. Citizen concern revolved 
around the following issues: 

a) the apparent reduction in competition (self-service stations 
tended to be generally owned and operated by major oil 
companies, while full-service facilities are more likely to 
be operated by independent retailers) ; 

b) the potential reduction in the level of automobile mechanics 
resulting from the reduced availability of full-service 
facilities and the consequent lessened frequency of regular 
service checks; 

c) the possible loss of jobs for service station employees. 

The Director of Planning suggested if Council wished to do 
something about the situation there were a nximber of legislative 
options; however, he noted a voluntary solution would be adminis^trat- 
ively and philosophically preferable to heavy-handed regulations. 
Therefore, he recommended the appointment of a Council sub-committee 
to meet with representatives of the oil industry. Automotive 
Retailers' Association and consumers' associations and report back 
in three months time on the feasibility of a strategy for preserving 
competition and adequate level of service in gasoline retailing in 
the City. 

Mr. E. Droettboom, Planning Department, advised the Committee 
of a number of amendments to the Manager's Report. 


The Committee received briefs from the following and communica- 
tions were noted from Imperial Oil dated March 16, and March 10, 1977, 
and Automotive Retailers' Association dated March 14, 1977, (briefs 
and communications are on file in the City Clerk's Office): 

- Mr. D. Sharp, Motorist Planner, Gulf Oil of Canada discussed three 
specific areas as tliey pertained to the company and its operation 
in the retail gasoline market in the City: the effects of current 
legislative restrictions; the issues of servicing, employment, 
and the lessee dealers; and Gulf Canada's role in the market. 

The brief voiced opposition to the proposal for joint discussions 
and stated the Company was not prepared to engage in any "illegal" 
activities by meeting in conjunction with its competitors to 
further restrict competition. 

Mr. J. Duns, B.C. Retail District Sales Manager, Shell Canada 
Ltd. , suggested the consumer was being well served and 
Council may wish to assess whether By-law No. 4450 is required. 
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Your Committee discussed this matter at great length and, 
as time did not allow for a presentation of the proposals in the 
report of the Board of Administration and the Administrative Analyst, 
it was agreed that the Administrative Analyst appear before the 
Committee at its next meeting. 

Your Committee 

RECOMMENDS that the third recommendation of the referred report of 
the Board of Administration be amended by removal of the last word 
"adopted" and be replaced by the word "considered" . 


The Committee adjourned at approximately 11:50 a.m. 
to reconvene in open session. 


****** 
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Shell's position v/as that the Company was not violating 
By-law No. 4450 . 

On the question of employment, discussions with Manpower 
disclosed there were 370 general automotive mechanics registered 
in Metro Vancouver plus 132 mechanic helpers. This category of 
employee did not appear on the Manpower list for above average 
iinemployment levels. 

The brief analysed the three issues and concerns contained in 
the Manager's Report of March 11, 1977, and concluded "... the 
City of Vancouver has the highest percentage of self-serve outlets 
in Western Canada, yet, it is the only major City with a By-law.. 
One may wonder if the impending By-law in early 1975 caused a rush 
for permits. We suggest the industry should be free to assess and 
meet demands of the market." 

- Mr. W.J. Walmesley, Retail Sales Manager, Chevron Canada Ltd. , 
reviewed the history of the City's involvement in the gasoline 
market place dating back to 1969, and submitted the question of 
modes of operation of various gasoline service stations was not 
the intent of Council's statutory powers, nor should it be Council 
function to involve itself in every facet of the retail market. 
Chevron, while willing to meet privately with the proposed svHo- 
committee, could not be a party to joint discussions as proposed 
in the Manager's Report. To do so would mean exposing the Company 
to a possible charge under the Federal Combines Investigation Act. 

Mr. S.A. Ruocco, Senior Accounts Executive, Imperial Oil Ltd. , 
contended the Automotive Retailers ' Association was wrong in its 
assumption that the number of self-serve stations was on the 
increase. What had happened was the percentage of units had shown 
a substantial increase, but this had occurred because of the 
closure of many units in the market place because of prevailing 
economic conditions. There had also been a startling emergence 
c-^/er the past years of specialty repair shops, without gasoline, 
and this had had a drastic effect on the Industry. The market 
directed balance between full-service and self-serve units, 
specialty shops, etc., would provide the customer with all requirec 
services at the lowest cost. To single out one industry for , 
controls, while excluding others was unfair and unwarranted. 

I lr. D. Stuart, Vice-President, Sales, Mohawk Oil Co. Ltd. , in a 
brief presenting the position of an independent oil company, 
possessing no refinery of its own, stated the Planning Department's 
report "Self-Serve Gasoline Retailing in the City of Vancouver" 
erroneously referred to independents reliance on obtaining 
"distressed" gas. This was not correct. Mohawk trucks were loaded 
at the same racks as major oil companies' trucks and received 
identical products. It was Mohawk's position that it was the 
responsibility of the industry to maintain an available supply of 
petroleum for consumption; it was not necessarily responsible for 
the repair of motor vehicles. 

Mr. M. Foley, Advisory Department, B.C. Automobile Association , 
advised the Association welcomed any move by industry or government 
which helped to reduce the cost of motoring and felt the reduced 
price of gasoline at self-serve stations was a positive move. 
However, it had become apparent that with the introduction of 
self-serves, many motorists were failing to have normal checks on 
tires, batteries, water and oil with the result the nximber of 
calls for emergency assistance had increased, as had the number of 
serious breakdowns . 

The Association believed the present balance should be maintained 
and further applications for self-serves should be resisted by 
Council unless they offered dual-type operation of both self-serve 
and full-service at the same location. 


Cont'd 
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Mr. W.R. Wills, Co-ordinator , Automotive Retailers' Association , 
addressed the Committee and submitted the present number of 
self-serve stations was more than adequate for the City's 
needs and further growth would be opposed by the Automotive 
Retailers' Association. 

The Provincial Government was planning legislation dealing with 
the distribution and retail sale of gasoline on a province-wide 
basis and therefore the City should impose a freeze on growth 
until the legislation had been brought down. 

Mr. E. Droettboom, Planning Department, advised he did not feel 
there war. any substance to the fears expressed concerning the 
Fed2ral Combines Investigation Act as the joint discussions were not 
intended as a process for collusion or price fixing. It was the 
intention to hold the meetings in p\ablic and invite representatives 
of consumer groups to attend. During discussion it was pointed out 
by Committee members the industry representatives would not 
necessarily be heard collectively, but could appear individually. 

It was 

RECOMMENDED, 

A. THAT the Transportation Committee be charged with the 
responsibility of meeting with representatives of the : 
oil industry, the Automotive Retailers' Association, and 
consumer's organizations; and that the four groups jointly 
report to Council in three months' time on the feasibility 
of a strategy for preserving coirpetition and an adequate 
level of service in gasoline retailing within the City of 
Vancouver . 

(Alderman Kennedy opposed) 

B. THAT the Manager's Report dated March 11, 1977, as amended, * 
be received. 


The meeting adjourned at approximately 5:05 p.m. 


* * * * 
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PART REPORT TO COUNCIL 


STANDING COmiTTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


March 31, 1977 


A meeting of the Standing Committee of Council on Finance 
and Administration was held in the No. 3 Committee Room, third 
floor. City Hall on Thursday, March 31, 1977 at approximately 
3:30 p.m. 

PRESENT : Mayor Volrich, Chairman 

Alderman Brown 
Alderman Gerard 
Alderman Gibson 
Alderman Marzari 

ABSENT : Alderman Puil 

COMMITTEE CLERK: G. Barden 


RECOMMENDATION 


1 . Provincial Youth Employment Program - PYEP '77 

On March 15, 1977 City Council considered a Manager's report 
dated March 11, 1977 outlining the Provincial Youth Employment 
Program and passed the following motions: 

"THAT the Standing Committee on Finance and Administration 
be authorized to review the proposals for report back to 
Council and to establish priorities among the projects; 

THAT the City Engineer or his representative be authorized 
to sign the application forms and the agreement on behalf 
of the City and to make minor adjustments where required; 

THAT the Finance and Administration Committee establish 
the maximum City's costs." 

The Committee noted that the City has agreed to participate 
in the Federal Youth Employment Programs - $180,000 and LIP - 
$232,000 and with the requested City share of funds for the Pro- 
vincial Youth Employment Program of $82,943, it would be almost 
double the participation in similar programs in 1976. In view of 
this, it was agreed that the Committee would set a limit of 
$25,000 for participation in PYEP for 1977. 

The Committee considered 28 projects submitted by various 
Departments and Boards of which the City's share of costs totalled 
$82,943. 

The Committee established priorities for each project as 
follows : 
Priori ty No. 1 

Department Project City Share 


City Clerk ' s-Archives 

Historic Photo Collection $ 

1,475 

Planning 

Commercial Space Inventory 

3,298 


Community Cleanup 

3,117 

Health 

Grenfell Summer 

7,412 


Inspector Student Training 

3,561* 


Nutrition Information Please 

1,899 

Social Planning 

Children's Place 

2,200- 


Transportation for Disabled 

1,45^* 


Urban Resource Catalogue 

600** 

Engineering 

Transit/Curb Compilation 

4,000*** 

Park Board 

Strathcona-Summer Enrichment 

1,260 


Marpole-Comm\anity Centre 

596 


$30,868 

Less $5,611 to come from Departmental 5,611 
Budgets (see asterisks) TOTAL $25,257 

Cont'd . . . 
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* This project to be submitted under Priority No. 1 with the 
City's share of funds from the Health Department budget. 

** These reduced projects to be submitted under Priority No. 1 
with the City's share of funds from the Social Planning 
Department budget, the source subject to approval of the 
City Manager, the balance of the projects to' be Priority No. 

*** The Committee approved a reduced project of approximately 
$4,000 in Priority No. 1 and the balance of $7,388 in 
Priority No. 3. 


Priority No. 2 


Department 

City Clerk ' s-Archives 

Permits & Licenses 

Library 
Planning 

Health 


Project 


Social Planning 


City Share 
$ 1,048 
1,649 


Historic Inventory 
Research 

Data Analysis/Cata- 
loguing 

Library Research 4,731* 
Expand Heritage 2,174 

Inventory 
Health Profile 600 
Bon Appetite Toddler 1,899 
Healthful Lifestyle 2,577 
Accidental Poisoning 1,599 

Children 

Transportation for Disabled 550 
Urban Resource Catalogue 1 , 450 

TOTAL $18,277 


The Committee approved three students at Priority No. 2 and 
and three at Priority No. 3 for this project. 


Priority No. 3 
Department 

City Clerk ' s-Archives 
Permits & Licenses 
Library 
Planning 

Health 

Engineering 
Park Board 


Project 


City Share 


Pacific Press Project $ 1,525 

Civic Building Cleanup 6,242 

Library Research 4,731 

Mt. Pleasant Population 1,424 
Survey 

Microfilm/Drawing 2,099 

Health Education 1,400 

Summer Enterprise 5,349 

Transit/Curb Compilation 7,388 

Champ lain Heights- 2,540 

Planning for Community 

Nature-West End 1,100 

TOTAL $33,79 8 


Following dirscussion it was 


RECOMIffiNDED 


B, 


THAT all projects listed under Priority No. 1 
be submitted to the Provincial Government for 
funding under the Provincial Youth Employment 
Program for 197 7. 

THAT City Council approve an expenditure of funds 
totalling $30,86 8 with $5,611 to come from Depart- 
mental budgets as noted and $25,257 as the City's 
share for the PYEP Program from the 197 7 Revenue 
Budget . 


Cont'd 


standing Cominittee of Council 
on Finance and Administration 
March 31, 1977 


III - 3 


Clause #1 continued ; 

C. THAT the City Manager be authorized to list projects 
under Priority No. 2 in order of preference to be 
submitted for consideration in place of projects 
under Priority No. 1 that do not receive Provincial 
approval for the program. 

Detailed information on the above projects on file in the 
City Clerk's Office. 

(At this point in the meeting. Mayor Volrich left because of 
other commitments and Alderman Brown assumed the chair.) 


2 . Vancouver Art Gallery - 1977 Grant Request 

On February 22, 1977 City Council deferred consideration of 
the Vancouver Art Gallery's request for an additional Museum 
Assistant position at an annual cost of $12,429 including fringe 
benefits, pending a report from the Administrative Analyst. 

The Committee considered a Manager's report dated March 21, 
1977 (copy circulated) wherein the Administrative Analyst reported 
on the Museum Assistant's duties and three factors which have 
contributed to an increased workload: 

1. more exhibitions 

2. increased size of permanent collection 

3. building aids. 

The Civic grant to the Vancouver Art Gallery is based, 
historically, on the amount required to cover the costs of build- 
ing maintenance, janitorial services, insuring the collection and 
basic curatorial and security costs. The City Manager noted that 
the principal duties of the proposed Museum Assistant relate to 
exhibitions and are not within the terms of the Civic grant. 

The Committee did not feel a full time position could be 
approved at this time because of the City's anti-inflation program 
and because portions of the duties would not be within the terms 
of the Civic grant. The Committee felt that the Vancouver Art 
Gallery could effect a saving by hiring part-time help to carry 
out maintenance and framing work and funds could be approved within 
the terms of the grant for such help. 

Following further discussion it was 

RECOMMENDED 

THAT City Council approve an amount of $4,000 additional 
to the Vancouver Art Gallery's Civic grant for 1977 for 
part-time work, it being strongly suggested that these 
funds be put towards functions outlined for in-house work. 


3 . Security Service at Britannia Centre 

The Committee considered a Manager's report dated March 21, 
1977 (copy circulated) wherein the Director of Finance reported 
on Security Service at Britannia Centre. In the report the Execu- 
tive Director of the Centre outlined background information, 
reasons for security coverage, present security arrangements, 
relationships to other staffs at Britannia, and an assessment of 
the Service to date. 


Cont • d 
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Following discussion it was 

RECOMMENDED 

THAT the engagement of a security service for Britannia 
Centre continue at the present level of service and 
funding estimated to be $13,17 7 be approved for 1977. 


4 . Annual Review - Permit Fees 

The Committee considered a Manager's report dated March 22, 
1977 (copy circulated) wherein the Director of Finance and the 
Director of Permits and Licenses reported on their annual review 
of Permit Fees for the Sign By-law, Plumbing By-law, Fire By-law, 
Electrical By-law and the Gas Fitting By-law. 

The Committee questioned the heavy increase in the Plumbing, 
Fire and Electrical By-law fees. It was felt this would create a 
hardship in some instances where it could least be afforded, 
particularly oil burner fees. 

The Director of Permits and Licenses stated that these 
inspections are very difficult and time consuming to conduct in 
old buildings. Also the fees had not been revised for at least 
two years. The City Council, on February 11, 1975 instructed 
that permit fees be based on 100% of operating costs. 

Following discussion it was 

RECOMMENDED 

A. THAT the Sign By-law No. 4810 and Gas Fitting 
By-law No. 3507 fee increases be approved as 
outlined in the Manager's report for 19 77. 

B. THAT the Plumbing By-law No. 4068, Fire By-law 
No. 2193 and Electrical By-law No. 3417 fees be 
increased 25% in all categories over the present 
rates for 1977. 

C. THAT the Director of Legal Services be instructed 
to make the necessary By-law amendments. 

D. THAT in the case of revised Annual Fees they become 
effective January 1, 1977; all other fees referred 
to be effective 30 days from the date of Council's 
approval . 

E. THAT the Director of Permits and Licenses advise 
forthwith representative associations affected by 
the foregoing changes. 


The meeting adjourned at approximately 5:30 p.m. 
************ 


FOR council ACTfOW SEE PAGFfS)i?i9. 
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STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


APRIL 7, 1977 


A meeting of the Standing Coinmittee of Council on Planning 
and Development was held in the No. 1 Committee Room, Third 
Floor, City Hall, on Thursday, April 7, 1977 at approximately 
12.30 p.m. 


PRESENT 


Alderman Harcourt, Chairman 
Alderman Brown 
Alderman Gibson 
Alderman Kennedy 
Alderman Puil 


ALSO PRESENT: Alderman Bellamy) 
Alderman Ford ) 
Alderman Gerard ) 
Alderman Rankin ) 


Items 1 and 2 


CLERK TO THE 
COMMITTEE : 


M.L. Cross 


RECOMMENDATION 


1 . Status of Rezoning Applications 

The Committee considered a memorandum dated April 1, 1977 
from the Zoning Planner forwarding the monthly status report on 
rezoning applications as of March 31, 1977. Mr. R. Scobie, 
Zoning Division circulated a memorandum dated April 4, 1977 con- 
taining the pertinent information on an application that had 
been omitted from the status report (copy of all material on file 
in the City Clerk's office). 


RECOMMENDED 

THAT the monthly status report of rezoning applica- 
tions as of March 31, 1977, including the additional 
information circulated at the meeting, be received. 


2 . Commercial Development - Phase 1 Area 6, False Creek 

The Committee considered the following reports of the City 
Manager - 

(a) report dated April 1, 1977, submitted for the Con- 
sideration of the Committee, in which the Director 
of Planning requests clarification of policy 
regarding the commercial development proposed for 
the waterfront walkway of False Creek and describes 
eight alternatives for the development on this site. 

(b) report dated April 4, 1977, submitted for the 
Information of the Committee, in which the Develop- 
ment Consultant reports on meetings held with 
resident groups relative to the proposed develop- 
ment at Caesar's Bridge. 

(The reports are on file in the City Clerk's office). 
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Mr. D. Sutcliffe advised that the approved design concept 
for Phase 1 included a development at Caesar's Bridge to provide 
interest and variety along the waterfront. 

The original design for 100% commercial use included a 
restaurant. The University Non-Profit Building Society objected 
to 100% commercial and the restaurant component. 

After several redesigns in an attempt to reach a compromise 
the current proposal is for three small single-storey commercial 
areas totalling 3,584 sq. ft. and five 2-storey townhouses (four 
of which have lofts) totalling 5,419 sq. ft. Three timber 
decks adjacent to the commercial areas are to be built and main- 
tained by the developer to allow public access to the waterfront. 
Ramps from the two-end public decks lead down to a public float 
and provide access to the livaboard marina. The design conforms 
to the guidelines laid down in 1974, has been approved by the 
Urban Design Panel and is awaiting consideration by the Develop- 
ment Permit Board. 

The Development Consultant advised that he had no alternate 
methods of funding to suggest. The Director of Finance advised 
that if no development proceeds on the site, the City would have 
to absorb the loss of rental income. The Development Consul- 
tant, in the report stated that the cost of not proceeding with 
the development is considerable in financial terms but is even 
more important in terms of interest, quality and service to the 
False Creek development. 

Ms. Audrey Campbell, University Non-Profit Building Society, 
submitted a 50-page petititon containing 1136 signatures, includ- 
ing 60-75 names of residents of False Creek other than the 
University Group. The signatures are not exclusively from the 
City proper, but from the metropolitan area i.e. University 
Endowment Lands, Burnaby, Richmond, White Rock, Delta, North and 
West Vancouver and other municipalities such as Surrey, Langley, 
Maple Ridge, Clearbrook and Abbotsford. The petition states - 

"I understand that a mixed residential and commercial 
development is being planned now to be constructed 
over the sea wall and extending over the water of False 
Creek. 

I object to turning over the publicly owned existing 
seawalk to privately owned residences and commercial 
outlets. This creates a dangerous precedent which 
should not be allowed to occur, particularly at this 
heavily used public seashore site. I consider these 
plans contrary to the City's policy of returning the 
waterfront to the people of Vancouver." 

Ms. Campbell also circulated a brief which recommended that 

"The Caesar's Bridge area should be used and landscaped 
as pedestrian open space, as a gathering point over- 
looking the marina, harmoniously blending with the 
surrounding existing buildings while preserving the 
open character of a very important thoroughfare connect- 
ing the Heather area and the Park at False Creek with 
Phase II and with the recreational areas of Granville 
Island." 

(Petition and brief on file in the City Clerk's office) 
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Mr. H. Creighton, Comptroller of Budgets and Research, 
in answer to a question from the Committee, advised that the 
ground rents of the University Group would have to be increased 
20% if the development did not proceed. This would present 
some difficulties - all fifty owners would have to agree, the 
Provincial Government would have to approve the increase for 
those units receiving a subsidy, the Strata Title application 
would be held up, etc. 

When asked if a compromise could be reached on a new design 
excluding the residential, Mr. Sutcliffe advised this would be 
virtually impossible as it is his understanding the University 
Group does not want any development on that site. 

When asked the total costs to be reimbursed if this does 
not proceed, Mr. Sutcliffe stated $166,000 including design 
costs . 

Mr. D. Hickley, Associate Director, Central Area Division, 
advised that the development permit application for this develop- 
ment indicating 3,52 8 sq. ft. of commercial floor space and 5 
residential units with the heights of buildings varying from 
one-storey for commercial use to three storeys for the residen- 
tial use, was considered by the Development Permit Special Staff 
Committee. They concluded that Council's guidance in the 
following two areas was required before the development permit 
application could be approved by the Development Permit Board: 

(1) Use - the appropriateness of private residential 
use on this site. 

(2) Continuous Walkway Along Water's Edge - the intent, 
with respect to the waterfront walkway, of the 
statement in the Area Development Plan for Area 6 
where it states "Buildings may be located over 
walkway . 

The Director of Planning, with the concurrence of the City 
Engineer, recommended: 

1. No private residential use shall be permitted for 
this site. 

2. Small-scale retail commercial, appropriate profes- 
sional offices, and community facilities are the 
appropriate uses for this site. 

3. Provided the above two recommendations are accepted, 
then the statement ".Buildings may be located over 
walkway" can be interpreted to permit a small-scale 
commercial development to be constructed at the 
water's edge in this location, with the walkway 
behind the development on the land. 

The City Manager put forward these recommendations for the 
Committee's consideration. 

Mr. R. Worcester, Interim Residents Council, stated that the 
proposal was looked at by the Council to see if it met the False 
Creek guidelines. 


Cont'd 
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Representatives of the various housing developments have 
differing levels of concern about the project but all are con- 
cerned about assurances that there will be a continuous walkway, 
whether the commercial will be of a local, convenience nature, 
whether there will be a restaurant and its related parking and 
traffic, etc. 

A representative of the Urban Trails Committee urged that 
there be a continuous waterfront walkway. 

The discussion centred on whether the residential component 
should be eliminated and be replaced by small-scale retail 
commercial, appropriate professional offices and community 
facilities as suggested by the Director of Planning. 

Rather than proceed with a redesign, a member of the 
University Non-Profit Building Society requested that the Society 
be given an opportunity to see if they could find a way to cover 
the costs of eliminating the development. 

It was again pointed out the difficulties that would be in- 
volved with increasing the ground rents. It was suggested that 
the University Group could raise the necessary capital or a 
local improvement could be levied on all the residents of the 
University development. 

The Committee 

RECOMMENDED 

THAT the matter be deferred for two weeks to enable 
the University Non-Profit Building Society to present 
a proposal to the Committee on whether they would pay 
the total costs involved for 

(i) the elimination of the residential component 
or 

(ii) the elimination of the entire development 

either by raising the necessary capital or by agreeing to 'local 
improvement charges being levied against all the residents of 
the University Non-Profit Building Society development. 


3. Champlain Heights - Central Walkway 

The Committee considered a report dated March 16, 1977 
(on file in the City Clerk's office) which the City Manager 
submitted for Information. In the report the Project Manager, 
Champlain Heights, stated that the "Implementation Report - 
Development of Areas E and F" approved by Council on May 6, 1975, 
provided for approximately 30 acres of land dedicated 'parkway' 
to be under the care and custody of the City Engineer, the walks 
landscaping and recreational features to be constructed by the 
City. The firm of Justice and Webb were retained to prepare a 
walkway development concept. In the course of preparation, 
discussions were held with the Parks Board and various departments. 
Justice and Webb have submitted a report "Walkway Development 
Concept - Construction Standards and Costs - Areas E & F, 
Champlain Heights" dated January, 1977 (on file in the City 
Clerk's office). The report has been discussed by various 
departments and they are in general agreement with the concept 
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1970 


A meeting of the Standing Committee of Council on Health 
and Welfare was held in the No. 1 Committee Room, City Hall, on 
Thursday, October 1, 1970, at approximately 11:55 a.m. 

PRESENT: Alderman Linnell (Chairman) 

Aldermen Adams, Bird, Broome, Calder, Hardwick, 

Phillips, Sweeney and Wilson. 

ABSENT: His Worship the Mayor (Civic Business) 

CLERK TO 

THE COMMITTEE: M. James 


Your Committee reconvened in open session following its 
'In Camera' session immediately preceding. Please see 'In Camera' 
Minutes and Report of same date. 

The following recommendation of the Committee is submitted 
for the action of Council: 

RE COMMENDAT I ON 

1 . Rubella Program 

Previously, your Committee on Health and Welfare recommended, 
in its report of July 30, 1970, that a program for the control of 
Rubella in the City of Vancouver be approved by Council and that 
Council advance the funds for the payment of any extraordinary costs 
in connection with this control program. Your Committee also recom- 
mended that the senior Governments be requested to reimburse the City 
of Vancouver for the advances for the program in the usual proportion 
that infectious disease control programs were supported by the senior 
levels of Government. 

At this meeting of your Committee, copies of the letters of 
September 9, 1970, to His Worship the Mayor, and September 15, 1970, 
to the Chairman of your Committee, from the Minister of National Health 
and Welfare were circulated. Both letters advised the policy of the 
Federal Government has not been one of supporting municipal programs 
of this nature directly. Also submitted for the information of the 
Members of your Committee was a report of the Board of Administration 
advising of the funding of immunization programs in British Columbia 
by the Federal and Provincial Governments . 

In view of the negative response from the Federal Government 
and the absence of response, to this time, from the Provincial Govern- 
ment, your Committee 

RECOMMENDS that Council vigorously pursue the matter of reimbursement 
of funds advanced by the City of Vancouver for this Rubella control 
program. 


The meeting then adjourned. 


FOR ADOPTION SEE PAGE(S1 



****** 


Report to Council 

Standing Conmiittee of Council 

on Planning and Development 

April 7, 1977 (IV - 5) 


Clause No. 3 Continued: 


with the exception of the "ponds" which could present a safety 
and health hazard. The ponds will be eliminated from the final 
plans . 

The City Engineer will undertake preparation of detailed 
working drawings based on the Concept Plan after finalization 
and agreement on all design details. Detailed estimates will 
be prepared and will be presented to Council with the 1977 
Champlain Heights Capital Budget. If the budget is approved, 
tender documents will be prepared. It is anticipated construc- 
tion could proceed by early summer 1977. Preliminary clearing 
of trees and rough grading on the walkway commenced on February 
1, 1977 under an L.I. P. programme supervised by the Park Board 
and the City Engineer. 

RECOMMENDED 

THAT the report of the City Manager dated March 16, 
1977 and the Concept Plan prepared by Justice and 
Webb dated January, 1977, be received. 


4 , Townhouses in RS-1 Areas 

At its meeting on March 17, 1977 the Committee considered 
a report of the City Manager dated March 7, 1977 on the above 
subject. The following is an extract from the Report of the 
Standing Committee: 

"With respect to the establishment of areas for town- 
houses, Mr. Thomsett stated that there are a few areas 
in the City where lots are large, densities are very 
low and where taxes and maintenance costs are burden- 
some for some of the owners . These are parts of 
Shaughnessy (zoned RS-4) , South-West Marine Drive and 
Point Grey, west Blanca Street. 

The City Manager suggested that it would be important 
for communities and developers to know whether Council 
would be prepared to consider spot rezonings for town- 
houses . 

Members of the Committee felt that in areas like the 
three mentioned, applications for townhouses could be 
entertained but individual spot rezonings in most RS-1 
areas should be discouraged. In most local area plan- 
ning programmes, some townhouses seem to be acceptable 
as part of the area plan, but in these areas, resident 
opinions have been canvassed." 

The Committee recommended: 

"A. THAT the present RS-1 zoning schedule not be amended 
at this time to allow for townhouses or other forms 
of low density multiples as an outright or con- 
ditional use. 

B. THAT staff initiated identification of appropriate 
single family areas and subsequent discussions with 
residents not be carried out in 1977 because of 
higher priority commitments in the Planning Depart- 
ment's work programme. 


Cont'd 
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Clause No. 4 Continued: 


C. THAT other opportunities for designating town- 
house areas be considered when identified as part 
of local area planning programs or when defined 
through actions of private local area residents' 
groups . " 

Mr. F. Musson, by letter dated March 21, 1977 (on file in 
the City Clerk's office) requested that the matter of rezoning 
the property at the north-east corner of Collingwood and 41st 
Avenue for a townhouse development be discussed infojnnally at 
the Committee . 

Mr. Musson explained that on May 18, 1976 he appeared 
before Council and suggested that consideration of the rezoning 
application for the above property be deferred until after the 
report on low density multiple housing in RS-1 areas was received. 
He requested the Committee's views as to whether they felt a 
townhouse development would be appropriate in this location as 
it was not in the middle of an RS-1 zone but on the edge, 
adjacent to commercial and duplex zones. 

One member of the Committee felt that this townhouse proposal 
could act as a buffer to protect the single family area but that 
the views of the surrounding neighbours would be needed. Mr. 
Musson was advised to meet with them and explain the proposal. 

Mr. Spaxman, Director of Planning advised that the rezoning 
application could be reactivated and details reported to Council 
in the normal manner. 

RECOMMENDED 

THAT the Director of Planning be instructed to reacti- 
vate the rezoning application for the property located 
at the north-east corner of Collingwood St. and West 
41st Avenue and report to Council in the normal manner. 


5 . Offices in Industrial Areas 

At its meeting on March 17, 1977 the Committee deferred 
consideration of a Manager's Report dated March 9, 1977 (on 
file in the City Clerk's office) to its next meeting. An 
extract of the Report of the Standing Committee dated March 
17, 1977 is attached. 

Mr. L. Tenant of the Overall Planning Division outlined 
the previous discussion giving reasons for restricting office 
development in industrial areas - i.e. employment decentraliza- 
tion, (offices employ 1 person per 200 sq. ft. and industry 
employes 1 person per 2,000 sq. ft.) industrial opportunities 
should be preserved, office opportunities exist elsewhere. 

A member of the Committee felt some areas zoned industrial 
may be inappropriately zoned and perhaps should be commercial 
i.e. the area between 6th Avenue, Broadway, Yukon and Main and 
the 4th Avenue /Burrard Street area. 

Mr. Spaxman stated that the responsibility of the Director 
of Planning is to the whole City - to diversify employment and 
retain a good balance of land use. As offices dissipate 
industrial land, the proportion of industrial jobs in the City 
declines, thus affecting the residential component of the City. 
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Clause No. 5 Continued: 


Mr. J.. Baker, solicitor for a number of owners of small 
buildings in an M-1 industrial area, spoke at the previous meet- 
ing with respect to enforcement action and legalizing the 
present offices uses until there is an industrial demand or until 
the City removes "office" as a conditional use in the M-1 and 
M-2 industrial schedules. He reiterated his comments. 

Mr. W. Farrish, solicitor, appeared on behalf of the owners 
of a building at 8400 Main Street located in an M-2 zone. The 
building contains 87% warehouse space and 13% office space on the 
mezzanine floor. The owner wishes to lease the office space to 
tenants other than warehouse tenants but cannot under the present 
policy. He suggested that as long as the amount of office space 
is limited in relation to the overall size of the building, 
permitting such office space should not negatively affect the 
amount of industrial space in the City and would make sense from 
both a planning and business standpoint. 

Mr. Spaxman suggested that a further report was necessary 
dealing with the sort of uses that would seem appropriate in 
the 30% non-industrial areas of buildings which are created when 
one industrial tenant moves out and a new industrial tenant moves 
in and does not require for his needs the 30% allowed for offices. 

A member of the Committee suggested that in the area 6th 
Avenue to Broadway, Main to Yukon Streets, enforcement action be 
held in abeyance. 


RECOMMENDED 

(A) THAT consideration of the report of the City Manager 
dated March 9, 1977 be deferred pending a further 
report from the Director of Planning outlining 
appropriate uses other than ancilliary offices for 
buildings in industrial areas which do not require 
for their own purposes the 30% allowed for related 
office development. 

(B) THAT the Director of Permits and Licenses be instruc- 
ted to hold in abeyance the 30-day Notices to Vacate 
issued to tenants in the area 6th Avenue to Broadway, 
Main to Yukon Streets, pending the further report of 
the Director of Planning. 


The meeting adjourned at 4.30 p.m. 


* * * 
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REPORT TO COUNCIL 


STANDING COraHTTEE CP COUNCIL 
ON FINANCE AND AD^iIKISTRATIOW 



April 12, 1977 


A special meeting of the Standing Committee of Council on 
Finance and Administration was held in the No. 3 Committee Room, 
third floor. City Hall on Thursday, April 12, 197 7 at approximately 
1:30 p.m. 


PRESENT; 


Mayor Volrich, Chairman 
Alderman Brown 
Alderman Gerard 
Alderman Gibson 
Alderman Marzari 
Alderman Puil 


ALSO PRESENT: 


Alderman Bellamy 
Alderman Ford 
Alderman Harcourt 
Alderman Rankin 


COMMITTEE CLERK: 


G. Barden 


RECOMMENDATION AND CONSIDERATION 


1 . 1977 Revenue Budget Estimates 

The Committee considered a Manager's report dated April 6, 1977 
(copy circulated) which outlined the City's current budget position 
showing a deficit of $3,947,508. To balance the budget at this point 
would iftean a general tax levy of 0.87 mills or a 4.6% increase over 
the 1976 levy, subject to Council action on appeals. 

It was noted that the Review Committee has reduced expenditure 
requests by $4,513,599 prior to appeals by Civic Departments and 
Boards. The Committee heard appeals for $387,271 of this amount. 
If all appeals were approved it would mean a further increase of 
.45% to the tax levy. 

The Committee discussed a Revenue Surplus for 1976 amounting to 
approximately $2.9 million. It was generally agreed that $1 million 
of this surplus could be placed in the revenue budget which would 
reduce the tax increase to less than 4%. 

Following further discussion the Committee took action on 
appeals from Civic Departments and Boards and recommended that City 
Council approve an additional $26,500, submitted $155,704 for con- 
sideration, and deleted a total of $205,067 as follows: 


CONSIDERATION 

The following motions resulted in tie votes and are therefore 
submitted for consideration. 


A. City Clerk's Department Appeal 

THAT City Council approve an amount of $1,60 5 for microfilming 
of Council Minutes and City of Vancouver By-laws. 

B . Engineering Department Appeal 

(i) THAT City Council approve an amount of $39,500 for 
automobile origin-destination survey on a City-wide 
basis . 


Cont'd 
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Clause #1 continued: 


(ii) THAT City Council approve an amount of $39,500 for 
replacement of 51 mobile Police radios. 

Library Board Appeal 

(i) THAT City Council approve an amount of $19,235 for the 
purchase of books and periodicals. 


(ii) THAT City Council approve an amount of $30,000 for 
reorganization of the third floor - Central Library. 

(iii) THAT City Council approve an amount of $4,500 for 
expanding the newspaper section - Central Library. 

D . Police Board Appeal 

(i) THAT City Council approve an amount of $13,250 for one 
additional Police position at the Constable level - 
School Liaison Officer. 

(ii) THAT City Council approve an amount of $6,000 for Phase I 
of the Police Exhibit at the P.N.E. 

E . Park Board Appeal 

THAT City Council approve an amount of $2,112 for a part-time 
secretary at the Killarney Community Centre. 


RECOMMENDATION 

F . Library Board Appeal 

THAT City Council approve an amount of $5,000 for shipping 
containers . 

G. Health Department Appeal 

THAT City Council approve an amount of $7,000 to replace two 
dental chairs . 

H . Police Board Appeal 

THAT City Council approve an amount of $14,500 for 12 radios 
(Mocom 70 or equivalent) 


I. THAT the remaining appeals totalling $20 5,06 7 be turned 
down as recommended by the Review Committee. 

J. THAT City Council approve an amount of $1,000,000 from 

revenue surplus to be placed in the 1977 Revenue Budget. 

K. THAT the request for $26,676 for carpeting in various loca- 
tions in the City Hall be not approved. 

L. THAT adjustments to the Basic and Supplementary Estimates 
made by the City Manager and Director of Finance during 
budget reviews be approved as outlined in Schedule 1. 


The meeting adjourned at approximately 3:45 p.m. 
************* 


FOR COUNCIL ACTION SEE ?AGE(S}^.I^..^P^ 


PART REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 



April 14, 1977 


A meeting of the Standing Committee of Council on Finance 
and Administration was held in the No. 3 Committee Room, third 
floor. City Hall on Thursday, April 14, 1977 at approximately 
3:30 p.m. 

PRESENT: Mayor Volrich, Chairman 

Alderman Brown 
Alderman Gerard 
Alderman Gibson 
Alderman Marzari 
Alderman Puil 

COMMITTEE CLERK: G. Harden 


RECOMMENDATION AND CONSIDERATION 


1. 197 7 Supplementary C a pital Budget 

The Committee considered a Manager's report dated April 12, 1977 
(copy circulated) wherein the Director of Finance reported on the 
1977 Supplementary Capital Budget. He advised that the 1.85 mill rate 
established on December 16, 1975 would generate $7,860,000. Of this 
$2,00 0,0 00 is for basic capital from revenue. This would leave a 
balance of $5,860,000 plus $500,000 from the P.N.E. rental, giving a 
total of $6,360,000 available for the Supplementary Capital Budget. 


Civic Departments and Boards had submitted their proposed 1977 
Supplementary Capital projects and these, together with other known 
requirements, total $7,575,228 leaving a shortfall of $1,215,228. 
The Committee was advised that funding required for the Queen Eliza- 
beth Stage Floor now, is $70 ,000 instead of $100 ,000 as shown in the 
Manager's report and the Committee agreed to delete $750,000 for the 
Kitsilano Pool from the Park Board funding request of $2,695,000 as 
it is hoped to get this funding from the Federal Government. This 
would leave a shortfall of $435,000 summarized as follows: (See 
Manager's report for details of each Category) 


1. Projects already approved by Council $1,330,340 

2. Approved Projects currently in progress 503,488 

for which additional funding is required 

3. Capital Reserve unallocated 1,500,000 

4. New Projects Submitted by Civic Departments 3,461,400 

and Boards as amended, (less $750,000 - 
Kitsilano Pool and $30,000 - Queen Eliza- 
beth Stage Floor) 

TOTAL REQUIRED 6,795,22 8 


Funds available 
Shortfall 


6,360,000 
$ 435,228, 


The Committee heard representatives of Civic Departments and 
Boards who reported on the extent and urgency of their requests. 


Cont'd 
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Following discussion the Committee felt that the lighting console 
for the Queen Elizabeth Playhouse - $115,000 could be delayed one 
year providing it is given priority next year. After lengthy 
debate a tie vote resulted on a motion to delete $100,000 from the 
park development and redevelopment funds, and the balance of the 
shortfall totalling $220,228 could be deleted from the recommended 
$1.5 million for the Capital Reserve. 

RECOMMENDATION 


A. THAT the $500,000 P.N.E. rental be allocated to the 1977 
Supplementary Capital Budget to be used for projects in 
the Parks and Recreation Category. 

B. THAT 1.85 mills of the 197 7 real property tax levy be used 
to provide approximately $7,860,000, of which $2,000,000 
is for basic capital from revenue, and $5,860,000 is for 
the 197 7 Supplementary Capital Budget. 

C. THAT the item Lighting Console for the Queen Elizabeth 
Playhouse totalling $115,000 be deleted. 


CONSIDERATION 

The following motion resulted in a tie vote and is therefore 
submitted to Council for consideration: 

D. THAT $100,000 be deleted from the $1,125,000 requested 
by the Park Board for park development and redevelopment, 
the Park Board to decide projects to be cut or reduced. 

E. THAT subject to Council's decision on the above motion, 
the balance of the shortfall amounting to $220,228 be 
taken from the $1,500,000 leaving a total of $1,279,772 
for Capital Reserve unallocated. 

F. THAT subject to approval of D and E, the remainder of 
the allocations be approved as outlined in the Manager's 
report . 


The meeting adjourned at approximately 5:05 p.m. 
*************** 
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CITY OF VANCOUVER | 

■| 

SPECIAL COUNCIL - APRIL 21, 1977 { 

I 

PUBLIC HEARING ! 


A Special Meeting of the Council of the City of Vancouver 
was held on Thursday, April 21, 1977, at 7:30 p.m., in the 
Council Chamber, third floor. City Hall, for the purpose of 
holding a Public Hearing to amend the Zoning and Development 
By-law. 

PRESENT ; Mayor Volrich 

Aldermen Bellamy, Brown, Ford, Gerard, 
Gibson, Harcourt, Kennedy, 
Marzari, Puil and Rankin 


CLERK TO THE COUNCIL; R. Henry 


COMMITTEE OF THE WHOLE 


MOVED by Aid. Kennedy, 
SECONDED by Aid. Harcourt, 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Volrich in the Chair, to consider proposed amendments to the 
Zoning and Development By-law. 

- CARRIED UNANIMOUSLY 


1. Rezoning - S/W, N/W and N/E Corners 
of Earles Street and Vanness Avenue 

An application has been received from the Director of 
Planning to rezone Lots 1-5, Blocks 118 and 119, D.L.'s 36 and 
50; Lots 1, 3 Amended and 4, Block 120, D.L.'s 36 and 51, and 
Lots 1 and 2, Block 133, D.L. 37 being the S/W, N/W and N/E 
Corners of Earles Street and Vanness Avenue 


From; 


To ; 


(C-1) Commercial District and 

(M-1) Industrial District - (Lots 1-5) 

(RS-1) One Family Dwelling District. 


The Director of Planning recommended approval of the 
application. The Vancouver City Planning Commission also 
recommended approval and further recommended; 

"THAT the application to rezone to (RS-1) One Family 
Dwelling District be approved for Lot 3 Amended and 
Lot 4, Block 120, D.L.'s 36 and 51, ONLY, of those 
properties listed in the report of the City Planning 
Department dated January 24, 1977." 

The Mayor called for speakers for or against the application 
and no one appeared. 


MOVED by Aid. Rankin, 

THAT the foregoing application of the Director of Planning 
be approved. 


- CARRIED UNANIMOUSIiY" 


AMENOiC- 
SEE PAGS..^. 


2. Rezoning - N/S Charles Street between 
Kootenay Street and Boundary Road and 
W/S Boundary Road between William and 
Charles Streets 


An application has been received from the Director of 
Planning to rezone Lots 13-31, Block 2, S.E.k Section 27, T.H.S.L. 
being the north side of Charles Street between Kootenay Street and 
Boundary Road and the west side of Boundary Road between William 
and Charles Streets 


From; (M-2) Industrial District and 
(C-1) Commercial District 

To; (RS-1) One Family Dwelling District. 

cont'd, 
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Rezoning - N/S Charles Street between 
Kootenay Street and Boundary Road and 
W/S Boundary Road between William and 
Charles Streets (cont'd) 


The Director of Planning and the Vancouver City Planning 
Commission recommended approval of the application. 

The Mayor called for speakers for or against the application 
and representations were received as follows : 

Mr. A. McLaren, representing Kebco Industries Ltd., took 
issue with the proposed closure of Charles Street and 
suggested that a decision be deferred until a determination 
is made on the form and shape of single family subdivision 
in the area. 

MOVED by Aid. Harcourt, 

THAT the foregoing application by the Director of Planning 
be approved. 

(Carried Unanimously) 

MOVED by Aid. Puil, 

THAT the decision on this application be deferred pending 
receipt of a report on the closure of Charles Street. 

- LOST 

(Aldermen Bellamy, Brown, Ford, Gerard, Harcourt, 
Marzari, Rankin and the Mayor opposed) 

The motion to defer having lost, the motion by Alderman 
Harcourt was put and CARRIED UNANIMOUSLY. 

3. Rezoning - 3665 Kingsway (N/S Kingsway 
between Boundary Road and Ormidale) 

An application has been received from Ledingham Properties 
Ltd., to rezone Lot B, Block 6, D.L.'s 36 and 49, Group 1, N.W.D., 
Plan 8825 being 3665 Kingsway (north side of Kingsway between 
Boundary Road and Ormidale Street) 

From ; (M-1) Industrial District 
To ; (C-2) Commercial District. 

The Director of Planning and the Vancouver City Plaaning 
Commission recommended approval of the application. 

The Mayor called for speakers for or against the application 
and representations were received as follows ; 

Mrs. Quon requested residential parking only in the area 
and referred to the traffic situation caused by B.C. 
Telephone employees. 

Mr. Bob Lee spoke in favour of the rezoning and generally 
described and displayed the proposed building for the 
site in question. 

Mr. N. Davidowicz referred to the parking and traffic 
problems in the general area. 

MOVED by Aid. Kennedy, 

THAT the foregoing application of Ledingham Properties Ltd. , 
be approved, subject to the detailed scheme of development first 
being approved by City Council prior to the three readings of the 
By-law. 

- CARRIED UNANIMOUSLY 
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4. 


Rezoning - S/E Corner of S.W. Marine 
Drive and Ash Street 


An application was received from Mr. M.E. Hardisty to rezone 
Lot A, Plan 4690, Block 7, D.L. 311 being the southeast corner of 
S.W. Marine Drive and Ash Street 

From; (RT-2) Two Family Dwelling District 


Prior to considering this application, the applicant 
addressed the Council and requested a deferment to enable him 
to discuss the application with residents in the area, as 
some concerns had been expressed. 

MOVED by Aid. Bellamy, 

THAT the Public Hearing Hearing on this application be 
adjourned until May 10, 1977. 


(Aldermen Gerard, Puil and Rankin opposed) 

5. Rezoning - Area Bounded by S.E. Marine 
Drive on the North, Hartley Street on 
the East, Kent Avenue on the South and 
Kerr Street on the West 


An application was received from Mr. A.T. Gjernes and the 
Director of Planning to rezone Lot 1, Parcel 'A'; Lot A of Lot 
2, Parcel 'A'; Lot 2 except Lot A, Parcel 'A'; Lot B of Lot 3, 
Parcel 'A'; Lot C of Lot 3, Parcel 'A'; Lot 1 of Lot D of Lot 3, 
Parcel 'A'; Lot 2 of Lot D of Lot 3, Parcel 'A'; Parcel 'B'; 
Parcel 'C; all of Block 8, D.L.'s 330 and 331 being the area 
bounded by S.E. Marine Drive on the North, Hartley Street on the 
East, Kent Avenue on the South and Kerr Street on the West 

From: (C-1) Commercial District 

(RT-2) Two Family Dwelling District, and 
(M-1) Industrial District 

To: (CD-I Comprehensive Development District. 

The CD-I By-law restricts the form of development as 
follows: 

Uses : - Warehouse (General) 


- Wholesale Business 

- Light Manufacturing 

- Building or use which is customarily accessory to the above 

principal buildings or uses, provided that: 

(a) all accessory buildfngs shall occupy an area of not 
greater than ten percent of the area of the site and 
shall not be over twelve feet in height; 

(b) all accessory uses shall occupy an area of not greater 
than one-third of the total gross floor area of all the 
buildings on the site; 

subject to such conditions as Council may by resolution prescribe. 

Every use shall be conducted wholly within a completely enclosed 
building except for parking and loading facilities. 


To: 


(CD-I) Comprehensive Development District and 
(M-1) Industrial District (Light). 


- CARRIED 


Height : 


The height of any building shall not exceed 40 feet. 


F • S • R* I 


The floor space ratio shall in no case exceed 1.0. 


cont'd. . . . 
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REPORT TO COUNCIL 
STANDING COMMITTEE OF COUNCIL ON GENERAL PURPOSES 

October 8, 1970 

A meeting of the Standing Committee of Council on General Purposes 
was held on Thursday, October 8, 1970, at 9:40 a.m., in #1 Committee 
Room, City Hall . 

PRESENT : Alderman Broome (Chairman) 

Aldermen Adams, Bird, Calder, 

Hardwick, Linnell, Phillips, 
Sweeney, and Wilson 

ABSENT : His Worship the Mayor (Civic Business) 

CLERK : M. James 

Adoption of Minutes 

The Minutes of the meetings of August 13, 1970, and August 18, 1970, 
were adopted as circulated. 

PART I 

The following recommendations of the Committee are submitted to 
Council for consideration. 

1. Crystal Pool Replacement 

Previously Council had before it a Notice of Motion which would 
have the effect of requesting the City of New Westminster and the 
Municipality of Burnaby, who had been awarded the Summer Games, 
to place the required swimming facility for the Games at Central 
Park and would request the Park Board to reconsider the type of 
replacement required for Crystal Pool. This resolution was considered 
by Council on September 22, 19 70 and with the agreement of the 
Mover and Seconder was amended and passed in the following form: 

"THAT WHEREAS the cities of New Westminster and Burnaby have 
been awarded the Canada Summer Games; 

AND WHEREAS they will be building an Olympic size spectator 
pool for these Games; 

AND WHEREAS there is need for only one spectator pool in this 
area; 

AND WHEREAS an Olympic size 8 lane 50 meter pool could be 
built for approximately One Million Dollars and provide 
facilities for Championship training; 

AND WHEREAS if the Million Dollars thus not expended in re- 
placing Crystal Pool could be used for two additional pools 
attached to the secondary schools ; 

THEREFORE BE IT RESOLVED that an invitation be extended to 
the Park Board to discuss with the Standing Committee on 
General Purposes the matter of the replacement of the Crystal 
Pool. " 

Present at this meeting of your Committee, in response to the 
invitation, was Commissioner A.E. Sandy Robertson, Commissioner 
Rebecca Watson, and the Superintendent of the Board of Parks and 
Public Recreation. For the information of your Committee the 
representatives of the Park Board submitted a statement dated 
October 7, 19 70 on "an aquatic centre for Vancouver" and details of 
costs of recently installed 50 meter pools. 


cont ' d 
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Re zoning - Area Bounded by S.E. Marine Drive 
on the North, Hartley Street on the East, 
Kent Avenue on the South and Kerr Street on 
the tfest (cont'd) 

Off-Street 
Parking and 

Loading: Off-street parking and loading spaces shall be provided and main- 

tained as required by and in accordance with the provisions of 
Sections 12 and 13 of By-Law No. 3575. 


Any consequential amendments. 

Amend the Sign By-Law No. 4810 to establish sign regulations for 
the newly established CD-I By-Law. 

The CD-I By-law shall also be subject to the following: 

(1) The detailed schemes of development shall first be 
approved by the Director of Planning following advice 
from the Urban Design Panel, having due regard to the 
quality of the overall design, the provision and 
maintenance of landscaping, off-street parking and 
loading, garbage collection facilities and the provision 
and location of mechanical equipment and provision and 
maintenance of pollution control equipment. 

(2) Outside Storage 

Every business shall be conducted wholly within a 
completely enclosed building except for parking and 
loading facilities and also excluding the parking 
of commercial vehicles provided that they are parked 
in the rear or side yards and are screened from the 
street (s) by a wall or decorative close-board type 
fence not less than six feet in height. 

(3 ) Landscaped Setback 

A minimum of 40 feet landscaped setback shall be 
required from S.E. Marine Drive. The Director, of 
Planning may reduce this requirement to permit 
off-street parking, driveways and walkways. In 
the exercise of his discretion the Director of 
Planning shall have regard to the size, depth and 
slope of the property and existing development on 
the surrounding properties. 

The Director of Planning recommended approval of the 
application. 

The Mayor called for speakers for or against the application 
and representations were received as follows: 

Mr. H. van Eijnsbergen, representing Spools Lumber and 
Building Supply Ltd., filed a brief and spoke against 
the proposed down zoning of a portion of the block southeast 
of Marine Drive and Kerr from M-1 to CD-I, and requesting 
permission on the continued use now designated as M-1 for 
open storage of lumber. 

Mr. N. Davidowicz referred to the traffic problems in the 
area and involvement by overall planning. 

Mr. Sol Jackson spoke on the affect the rezoning would have on 
400 low-cost housing units proposed on the east side towards 
Boundary Road and proposed adequate screening around the storage. 

Mr. A. Gjernes spoke in favour and indicated that there would 
be no detrimental affect to Spools Lumber and Building Supply 
Ltd. , or any other owners in the area. 

cent ' d. . . . 
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Rezoning - Area Bounded by S.E. Marine Drive 
on the North, Hartley Street on the East, 
Kent Avenue on the South and Kerr Street on 
the West (cont'd) 


MOVED by Aid. Puil, 

THAT the application by Mr. A.T. Gjernes and the Director 
of Planning be approved, subject to the conditions as stated, 
except that the uses be amended to permit open storage of 
lumber subject to such storage being adequately screened by 
suitable fencing or planting to the satisfaction of the Director 
of Planning; 

FURTHER THAT the CD-I By-law be amended to include the 
storage of lumber which may be located from a depth of 140 feet 
north from Kent Avenue. 

- CARRIED 

(Alderman Brown opposed) 

MOVED by Aid. Brown in amendment, 

THAT the rezoning application be approved, but excluding 
the existing M-1 zoning area. 

- LOST 

(Aldermen Bellamy, Ford, Gibson, Kennedy, Marzari, 
Puil and Rankin opposed) 

The amendment having lost, the motion by Alderman Puil 
was put and CARRIED. 

MOVED by Aid. Rankin, 

THAT the proposed amendment to Sign By-law No. 4810, to 
establish sign regulations for the newly-established CD-I 
By-law, as submitted in draft form, be approved. 

- CARRIED UNANIMOUSLY 


AMENDED 
SEE PAG.:.i 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Harcourt, 

THAT the Committee of the Whole rise and report on items 
1, 2, 3 and 5; 

FURTHER THAT the Committee of the Whole beg leave to sit 
again to consider item 4 (S/E Corner of S.W. Marine Drive and 
Ash Street) . 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Kennedy, 

THAT the report of the Committee of the Whole be adopted, 
and in respect to item 4, be given leave to sit again, and the 
Director of Legal Services be instructed to prepare and bring 
in the necessary amendments to the Zoning and Development 
By-law. 

- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 9:50 p.m. 


The foregoing are Minutes of the Special Council Meeting 
(Public Hearing) of April 21, 1977, ^'aqiopted after amend- 
ment on May 10, 19 77. 



MAYOR 
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CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 


A Regular Meeting of the Council of the City of Vancouver was 
held on Tuesday, April 26, 1977, in the Council Chamber, City Hall 
commencing at 2:00 p.m. 


PRESENT: Mayor Volrich 

Aldermen Brown, Ford, Gerard, Gibson, 
Harcourt, Kennedy, Marzari, 
Puil and Rankin. 

ABSENT : Alderman Bellamy 


PRAYER 

The proceedings in the Council Chamber were opened v;ith prayer. 


ACKNOWLEDGMENT 

The Mayor acknowledged the presence in the Council Chamber of 
Grade 7 students from Grandview Elementary School, under the direction 
of their teacher, Mrs. Potts. 


'IN CAMERA' MEETING 

The Council was advised that there were matters to be considered 
'In Camera' later this day. 


ADOPTION OF MINUTES 
MOVED by Aid. Harcourt 
SECONDED by Aid. Puil 

THAT the minutes of the Regular Council Meeting of April 
19, 1977, with the exception of the 'In Camera' portion, be adopted. 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Harcourt 
SECONDED by Aid. Kennedy 

THAT this Council resolve itself into Committee of the Whole 
Mayor Volrich in the Chair. 

- CARRIED UNANIMOUSLY 


DELEGATIONS 

1 . Appeals - 1977 Social Service Grants. 

The Council received a delegation from Mr. T.W. Meredith 
representing the Vancouver Neurological Association, speaking in 
support of its grant request for $20,000. The Council noted that 
the Social Planning Department had recommended a grant of $17,28 
and a motion to approve this amount was lost at the Council Meeting 
on March 8, 1977. Mr. Meredith, in a letter dated April 21, 1977, 
explained that the grant was for general operating purposes and gave 
some general details of the Centre's programmes. 

MOVED by Aid. Gibson, 

THAT a grant of $17,28 be approved to the Vancouver Neurological 
Centre. _ q^rrjed gy THE REQUIRED 

MAJORITY 

(Aid. Puil and the Mayor opposed) 
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DELEGATION S (Cont'd) 

Appeals - 1977 Social Service Grants (Cont 'd) 

Council received a delegation from Mr. Hugh Smith, representing 
the Neighbourhood Services Association, appealing Council's decision 
of March 8, 1977, which approved a grant of $126,600. Mr. Smith 
filed a letter dated April 26, 1977, requesting an additional $8,400 
to make the total grant up to the amount originally requested. 

MOVED by Aid. Rankin 

THAT an additional grant of $8,400 be approved to the Neigh- 
bourhood Services Association. 

- LOST NOT HAVING THE 
REQUIRED MAJORITY 

(Aid. Brown, Ford, Gerard, Puil 
and the Mayor opposed) 


UNFINISHED BUSINESS 

1 . Offices in Industrial Areas 

Council on April 19, 1977, deferred consideration of a clause 
in the report of the Standing Committee on Planning and Development 
dated April 7, 1977, to this meeting. 

The report dealt with Offices in Industrial Areas and recommend- 
ations of the Committee, together with recommendations of the 
Director of Planning which were contained in a Manager's report 
dated March 9, 1977, were noted. 

Following explanation by the Director of Planning and a member 
of his staff, it was 


MOVED by Aid. Rankin 

THAT the Director of Planning not make application 
to remove office as a conditional use from the M-1 and M-2 schedules 

at this time. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Harcourt 

THAT the Director of Planning report back at a later date on 
comprehensive changes to the industrial schedules, and to report 
on appropriate uses other than ancillary offices for buildings 
in industrial areas which do not require for their own purposes the 
30% allowed for related office development. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Rankin 

THAT in the interim, the Director of Planning continue to 
follow a policy not to approve office as a conditional use except 
in special circumstances where, in his opinion, variance from the 
policy is justified. 

- CARRIED 

(Aid. Kennedy and Puil opposed) 


MOVED by Aid. Harcourt 

THAT the Director of Permits and Licenses be instructed to 
hold in abeyance the 3 0-day Notice to Vacate issued to tenants in 
the area 6th Avenue to Broadway, Main to Yukon Streets, pending the 
further report of the Director of Planning. 

- LOST 

(Aid. Brov.'n, Ford, Gerard, Gibson, Harcourt, Marzari, 
Rankin and the Mayor opposed) 


Regular Council, April 26, 1977. 

COMMUNICATIONS OR PETITIONS 


1 . Jericho Park 

The Council noted fourteen (14) letters, each requesting 
delegations be permitted to address Council this day on Alderman 
Rankin's motion re the Park Board and Jericho Park. 

MOVED by Aid. Brown 

THAT the Agenda be varied to bring forward Alderman Rankin's 
motion, notice of which was given at the last Council Meeting. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Brown 

THAT Alderman Rankin's motion be tabled. 

- CARRIED 

(Aid. Harcourt, Marzari and Rankin opposed) 

The Mayor advised that Alderman Rankin's motion could be taken 
off the table when the report is submitted by the Special Committee 
appointed to consider Jericho matters. 

The Council then considered a letter, dated April 26, 1977, 
from the Mayor in which it was noted that the Park Board appointees 
to the .Special Joint Council/Park Board Committee are: 

Commissioner Ian Bain, 
Commissioner Russell Fraser, 
Commissioner George Wainborn. 

The Mayor recommended the following as Council appointees to 
the above-mentioned Committee: 

Alderman Brown, 
Alderman Harcourt, 
Alderman Kennedy. 

Both Alderman Brown and Alderman Kennedy declined to serve and, 
therefore. Aldermen Ford, Marzari and Puil were nominated. 

The Mayor ruled that the matter of appointments be 
conducted by secret ballot. 

Alderman Rankin challenged the ruling of the Chair, 

The Mayor, therefore, put the question "Shall the 
ruling of the Chair be sustained?" 

The ruling of the Chair was sustained with the following 
voting 'No' 

Aldermen Harcourt, Marzari, Puil and Rankin. 


A secret ballot was conducted and, after due consideration 
the result was declared. It was, therefore, 

MOVED by Aid. Puil 

THAT Aldermen Ford, Harcourt and Puil be the Council's 
appointees to the Special Joint Council/Park Board Committee. 
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- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIONS (Cont'd) 


2. First Annual Mayor ' s Day- 
Blood Donor Clinic. 


The Council noted a letter from the Canadian Red Cross Society 
under date of April 22, 1977, requesting a grant of $1,755 to cover 
the daily fee at The Orpheum for Thursday, June 16, 1977, for the 
purposes of a Blood Donor Clinic. 

MOVED by Aid. Rankin 

THAT a grant of $1,755 equal to the rental of The Orpheum, be 
approved to the Canadian Red Cross Society for the purposes of 
holding the First Annual Mayor's Day Blood Donor Clinic. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY. 


3 . Inner-City Housing Workshop 

The Council noted a letter dated April 25, 1977, from the Mayor 
being an interim report on the outcome of the Inner-City Housing 
Workshop held recently. Copies of the Mayor's remarks given when 
opening the Workshop were attached, and it was advised that a 
transcription of a portion of the proceedings will be submitted in 
due course. 

MOVED by Aid. Harcourt 

THAT the afore-mentioned letter from the Mayor be received. 

- CARRIED UNANIMOUSLY 


C ITY MANAGER'S AND OTHER REPORTS 

A. MANAGER'S GENERAL REPORT 
APRIL 22, 1977 


Works & Utility Matters 
(April 22, 1977) 

The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Local Improvement Court of Revision 

CI. 2: Closure of Lanes in Block bounded by Foster, 

Tyne, Euclid and Melbourne 
CI. 3: Opening of Lane South of 8th Avenue between 

Burrard and Pine Streets 


MOVED by Aid. Puil 

THAT the recommendations of the City Manager, as contained 
in clauses 1, 2 and 3 of this report, be approved. 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 


Building & Planning Matters 
(April 22, 1977 ) 

The Council considered this report which contains two 
clauses identified as follows: 

CI. 1: Allocation of Kitsilano N.I. P. Funds 

for Bicycle Racks 
CI. 2: Progress Report on N.I. P. Allocations for 

the Downtown Eastside 


MOVED by Aid. Gibson 

THAT the recommendation of the City Manager, as contained in 
clause 1 be approved and clause 2 be received for information. 

- CARRIED UNANIMOUSLY 


Licenses & Claims Matters 
(April 22, 1977) 


High School Graduation Dances. 
(Clause 1) 


MOVED by Aid. Kennedy 

THAT the recommendations of the Director of Permits and Licenses 
as contained in this clause, be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Puil 

THAT the License By-law be amended as follows: 

1. To permit the Director of Permits and Licenses, 
in consultation with the Chief Constable, to 
approve these dances. 

2. To strike out condition (b) and (d) (ii) , as 
cited in the report. 

- CARRIED 

(Aid. Gerard opposed) 


Fire & Traffic Matters 
(April 22, 1977) 

The Council considered this report which contains two 
clauses identified as follows: 

CI. 1: Display of Red Cross Flags 

CI. 2: Great Northern Cut - Special Truck/Bus Facility 


Display of Red Cross Flags 
(Clause 1) 


MOVED by Aid. Gerard 

THAT the recommendation of the City Manager, as contained in 
this clause be approved and a grant of approximately $150 be 
approved to the Red Cross Society to cover the cost of installing and 
removing the flags. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY. 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 


Fire and Traffic Matters (Cont'd ) 

Great Northern Cut - Special 
Bus/Truck Facility 
(Clause 2) 


MOVED by Aid. Kennedy 

THAT this clause be received for information. 

- CARRIED UNANIMOUSLY 


Finance Matters 
(April 22, 1977) 

The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Billings for Removal of Political Signs 
CI. 2: Twenty-Five Year Service Recognition - 

Fire Department 
CI. 3: 1912 Hose Wagon 


Billings for Removal of 
Political Signs. 
(Clause 1) 


MOVED by Aid. Brown 

THAT action be taken to pursue further the collection of 
outstanding amounts detailed in the report. 

- (lost) 

MOVED by Aid. Gibson 

THAT this matter be tabled until the first meeting of Council 
in October, 1978. 

- LOST (tie-vote) 
(Aid. Brown, Gerard, Kennedy, Puil and the Mayor opposed) 

The motion to table having lost, the motion by Alderman 
Brown was put and LOST 

(Aid Ford, Harcourt, Marzari, Rankin opposed) 


Twenty-Five Year Service Recognition 
Fire Department 

(Clause 2) 


MOVED by Aid. Rankin 

THAT the recommendation of the City Manager, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 


1912 Hose Wagon 
(Clause 3) 

MOVED by Aid. Puil 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 
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Property Matters 
(April 22, 1977) 

The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Demolition - 2 831 Point Grey Road 

CI. 2: Cancellation of Right-of-Way Agreement over 

Portion of Parcel 'I', Block 279, D.L. 526 

& Lot 13, False Creek 
CI. 3: Rental Review Clause - Cafeteria and Lunch Room 

Lease - City of Vancouver to C.N.I.B. 
(Caterplan Services) 


Clauses 1 and 2. 

MOVED by Aid. Gibson 

THAT clause 1 be received for information, and the recommendation 
of the City Manager, as contained in clause 2, be received. 

- CARRIED UNANIMOUSLY 

Rental Review Clause - Cafeteria and 
Lunch Room Lease - City of Vancouver 
to C.N.I.B. (Caterplan Services) 
(Clause 3) 


In considering this clause, the Mayor requested the City 
Manager to examine the space requirements and possible improvements 
to the main cafeteria in City Hall. 

MOVED by Aid. Brown 

THAT the recommendation of the City Manager, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 


B . Provincial Transit Authority 

MOVED by Aid. Kennedy 

THAT this report be referred to the Joint Meeting of the Finance 
and Administration and Transportation Committees, scheduled for 
Thursday, April 28, 1977. 

- CARRIED UNANIMOUSLY 


RECOGNITION 

At this point in the proceedings the Council recognized 
Mr. Stan Townsend, Assistant City Engineer, Streets Division, 
who is retiring from the City after twenty-nine (29) years service. 
Mr. Townsend was presented with a 'City of Vancouver' book and 
it was 

MOVED by Aid. Harcourt 

THAT, in recognition of 2 9 years of faithful civic service 
to the City of Vancouver, the Council does hereby express sincere 
appreciation to Mr. Stan Townsend, Assistant City Engineer, and 
wishes him good health and happiness in his retirement. 


- CARRIED UNANIMOUSLY 
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It was reported to the meeting that the Mayor of the City of New 
Westminster had received the advice that the costs of their structure 
would be in the neighbourhood of $800,000 but if two are installed, 
the costs would be reduced to $600,000 each. The Committee presented 
to the members of the Park Board present, the thought that, which was 
suggested in the resolution, if costs for the Crystal Pool replacement 
can be reduced considerably, this would create funds for the con- 
struction of community oriented pools attached to the secondary 
schools . 

The representatives of the Park Board pointed out that their concept 
from the development of an "aquatic centre" and that they are 
presently looking at various sites for the centre. They advised the 
Committee that they would be presenting to Council, on two separate 
occasions, reports on siting and final costs. 

The matter was discussed with the representatives of the Park Board 
at some length and it was agreed by the Committee that information 
be sought from the City of New Westminster on the pool construction 
f car the Canada Summer Games and it is 

RECOMMENDED that the Council of the City of Vancouver request the 
Board of Parks and Public Recreation to report back on the matter 
of the Crystal Pool replacement to Council and 

FURTHER RECOMMENDS that no further action be taken on the referred 
motion at this time. 

2. Licensing of Lotteries Pursuant to 
Section 179A of the Criminal Code 

Under date of May 8, 1970, the Board of Administration reported to 
City Council on the Order-in-Council issued by the Lieutenant- 
Governor-in-Council re regulations for the licensing of lotteries. 
The report dealt in some detail with the problems opposed by the 
regulations and their interpretation and the report noted the 
recommendation that the Department of Permits & Licenses of the 
City be the responsible City of Vancouver issuing authority for the 
licensing of lotteries. At the same time communications from 
Killarney Community Centre, Royal Canadian Legion Branch, No. 177, 
and the City Prosecutor were submitted to Council. Council at its 
meeting on May 12, 1970, referred the report and communications to 
this Standing Committee for consideration. 

The Corporation Counsel reported orally to the Committee on the 
situation and his several attempts to clarify the regulations in 
the Order-in-Council with the office of the Attorney-General in 
Victoria. 

The Committee discussed the matter and 

RECOMMENDS that the City of Vancouver continue to issue licenses for 
lotteries generally, on the basis in the past at the discretion of 
the Council and 

FURTHER RECOMMENDS that the City Prosecutor, the Corporation Counsel, 
and the Chief Constable be requested to: 

(a) report on the matter of the changes necessary in the regulations 
and 

(b) endeavour to continue to seek interpretation of the present 
regulations for report to Vancouver City Council and 

FURTHER RECOMMENDS that the report of May 8, 19 70, of the Board of 
Administration dealing with this matter be received. 


AMENDED 
SEE PAGE..^!!i,„ 
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The Council recessed at approximately 4:05 p.m., and following 
an 'In Camera' meeting in the Mayor's Office, reconvened in open 
session in the Council Chamber at approximately 5:00 p.m. 

CITY MANAGER'S AND OTHER REPORTS (cont'd) 

C. Kitsilano Pool 

Council considered a report of the City Manager dated 
April 25, 1977, in which the Medical Health Officer reported 
on the condition of Kitsilano Pool. 

MOVED by Aid. Rankin, 

THAT the Medical Health Officer be present at the next 
meeting of Council to discuss the question of Kitsilano Pool. 
In the meantime, when the Minister of Health is at City Hall 
for the Cabinet meeting on April 28, 1977, the Mayor advise the 
Minister of Council's request to permit operation of Kitsilano 
Pool in 1977, in view of the continued progress in planning for 
a replacement facility. 

- CARRIED UNANIMOUSLY 


I. Report of Standing Committee 
on Finance & Administration, 
April 14, 1977 

The Council considered this report which contains two 
clauses identified as follows: 

CI. 1: Health Questionnaire for City Employees 
CI. 2: Four Day Week - Turn Down Traffic Volume 

Health Questionnaire for 
City Employees (Clause 1) 

MOVED by Aid. Brown, 

THAT the recommendations of the Committee contained in this 
Clause be approved. 

- CARRIED UNANIMOUSLY 

Four Day Week - Turn Down 
Traffic Volume (Clause 2) 

MOVED by Aid. Kennedy, 

THAT the recommendations of the Committee contained in this 
Clause be approved. 

- CARRIED UNANIMOUSLY 

II. Report of Standing Committee 
on Planning and Development, 
April 21, 1977 


Commercial Development - Phase 1 Area fjj:? 
6, False Creek (Clause 1) ij^C 


Alderman Harcourt requested that the report be amended by 
deleting the statement "with the concurrence of the City 
Engineer" at the top of page 2. Council agreed. 

MOVED by Aid. Harcourt, K;:, 
THAT the recommendation of the Committee contained in this il;:' 
Clause be approved. if.-\ 

- CARRIED 

(Aldermen Gibson, Kennedy, Marzari and Rankin opposed) |; 

MOVED by Aid. Brown, 

THAT Council request the developer to give it an option on 
the five dwelling units in this development for six months from ^i;,' 
the date of approval of the development by the Development Permit ^[ 
Board, to enable the City to control the uses of these units. 

- LOST 


(Aldermen Ford, Gerard, Gibson, Harcourt, Puil, 
Rankin and the Mayor opposed) 
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III. Report of Standing Committee 
on Finance & Administration, 
April 21, 1977 

The Council considered this report which contains four 
clauses identified as follows: 

CI. 1: 197 7 Revenue Budget Estimates 

CI. 2: 'Quarterly Review' 

CI. 3: 1977 Grants 

CI. 4: 1977 Cultural Grants 

1977 Revenue Budget 
Estimates (Clause 1) 

MOVED by Aid. Rankin, 

THAT the recommendations of the Committee contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 

Council considered the recommendation of the City Manager 
and the Director of Finance contained in a Manager's report 
dated April 21, 1977, and therefore, it was 

MOVED by Aid. Harcourt, 

THAT WHEREAS the City Manager and the Director of Finance 
were instructed by Council on February 22, 1977, to review 
estimated Revenues and Expenditures of the City for the year 
1977, with Department Heads and Boards and to report back 
through the Standing Committee of Council on Finance and Admini- 
stration; 

AND WHEREAS the Standing Committee of Council on Finance and 
Administration has reviewed reports on the 1977 Estimates prepared 
by the City Manager and the Director of Finance dated April 6th 
and 19th, and has recommended certain amendments thereto; 

AND WHEREAS the total estimated expenditures of the City to 
pay all debts and obligations of the City f ailing due in the year 
1977, exclusive of the amounts required for School, the Greater 
Vancouver Regional Hospital District, the Greater Vancouver 
Regional District and the British Columbia Assessment Authority 
purposes and not otherwise provided for, as amended by the 
Standing Committee of Council on Finance and Administration amount 
to $162,691,865; 

AND WHEREAS the total estimated expenditure as aforesaid is the 
sum of the appropriation requests of all Departments and Boards 
properly supported by detailed analyses of those expenditures and 
listings of the salaried staff; 

AND WHEREAS the total estimated revenue of the City for 1977 
from sources other than real property taxes, as amended by the 
Standing Committee of Council on Finance and Administration, amounts 
to $78,958,423; 

AND WHEREAS the amount of the General Tax Levy so required is 
$83,733,442; 

THEREFORE BE IT RESOLVED THAT the said estimates, both as to 
totals and individual items pertaining thereto, of the City 
Manager as amended by the Standing Committee of Council on Finance 
and Administration be and the same are hereby adopted by Council. 

- CARRIED UNANIMOUSLY 


cont'd 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Report of Standing Committee 
on Finance & Administration, 
April 21, 1977 (cont'd) 

'Quarterly Review' 
(Clause 2) 


MOVED by Aid. Gibson, 

THAT the recommendations of the Committee contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 

1977 Grants 
(Clause 3) 

MOVED by. Aid. Brown, 

THAT the recommendations of the Committee contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 

Alderman Harcourt requested that the Standing Committee on 
Finance and Administration give consideration to means by which 
grant requests could be considered in January or February of 
each year. The Mayor indicated the Committee would consider 
this matter. 


1977 Cultural Grants 
(Clause 4) 


MOVED by Aid. Gibson, 

THAT City Council approve the following grants as recommended 
by the Committee subject to conditions outlined by the Social 
Planning Department for rental of Civic Theatres where applicable: 

Committee ' s 


Organization 

1976 Grant 

197 7 Request 

Re commend a 

Anna Wyman Dance 

$ 4,300 

$10 ,000 

$ 4,500 

Breadbaker Puppet Theatre 

2,700 

2,900 

2,500 

Carousel Theatre 

2 ,000 

5,000 

3,000 

New Play Centre 

1,000 

3,000 

3,000 

Westcoast Actors Society 

1,500 

3,000 

3,000 

City Stage 

20 ,000 

14,000 

11,500 

Four Choir Festival 


1,500 

1,500 

Jabberwocky Theatre for 




Children 

2,160 

5,000 

2,500 

Pacific Ballet Theatre 

1,500 

2,500 

1,750 

Paula Ross Dance Society 

1,500 

2 ,315 

1,750 

Tamahnouse Theatre Workshop 




Society 

2,160 

5^000 

3,000 

Vancouver Bach Choir 

2,300 

2 ,875 

2,300 

Vancouver Chamber Choir 

1,500 

1,906 

1,600 

Vancouver Junior Club for 




the Performing Arts 

1,000 

1,000 

1,000 

Acme Theatre 

1,500 

2,000 

2,000 

Axis Mime Theatre 


2,000 

1,000 

Green Thumb Players 


2,000 

1,000 

Immram Dance Theatre 


10,000 

500 

Janus Theatre 


7,080 

1,000 

Mountain Dance Theatre 


9,000 

1,000 

Prism Dance Theatre 


1,000 

1,000 

The Town Waytes 


5,000 

1,000 

Vancouver Community Arts 




Chamber Players 


938 

500 

Folkf est 

20 ,000 

25,000 

20 ,000 

Vancouver Society for Days, 


1,500 

1,000 

Months & Years to Come 


Vancouver City Hall 



1,000 

Choristers 

400 

2,400 

B.C. Boys Choir 

2,000 

2 ,500 

2,000 

Friends of Chamber Music 

300 

345 

345 


cont ' d. . . 
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Report of Standing Committee 
on Finance & Administration, 
April 21, 1977 (cont'd) 

1977 Cultural Grants 
(Clause 4) (cont'd) 
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Organization 


19 76 Grant 19 77 Request 


Native Daughters of B.C. 
Sculptors' Society of B.C. 
Vancouver Ballet Society 
Vancouver Society for 

Early Music 
Courtney Youth Music Centre 
Gastown Historical Area 

Society (Gastown Merchants) 

Mt. Pleasant Neigh- 
bourhood Association 

Canadian Music Competi- 
tions Inc. 

Community Music School 
of Greater Vancouver 

Fine Arts Committee-Chown 
Memorial United Church 

International Actors' 
Workshop Society 

Kiwanis Music Festival 

Vancouver Little Theatre 

Festival Concert Society 
East Side Theatre Front 

Society 
Vancouver Opera Association 


2,300 
1,000 
500 

4,860 


7,662 


$ - 


500 


11,000 


500 
1,000 

2,625 
24,893 


800 
2,000 
1,500 

5,500 
500 

10 ,000 

$ 200 

1,000 

58,500 

350 

2,704 
500 
5,169 

7,250 

1,500 
28,750 


Committee ' s 
Recommendation 

800 
1,000 
750 

4,860 
500 

7,662 

$ 200 

500 

12,000 

350 

1,952 
500 
1,500 
5,250 

750 
28,750. 


- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 

MOVED by Aid. Brown, 

THAT a grant of $3,500 be approved for the Arts Club Theatre 
for 1977. 

- LOST NOT HAVING 
RECEIVED THE REQUIRED 
MAJORITY 

(Aldermen Gerard, Puil and the Mayor opposed) 

MOVED by Aid. Rankin, 

THAT a grant of $3,000 be approved for the Arts Club Theatre 
for 1977. 

- CARRIED BY THE 
REQUIRED MAJORITY 

(Alderman Puil opposed) 

Alderman Puil requested and received permission to be 
excused from voting on the following grant. 

MOVED by Aid. Gibson, 

THAT a grant of $10,000 be approved for the Vancouver Theatre 
in the Park for 1977. 

- LOST NOT HAVING 
RECEIVED THE REQUIRED 
MAJORITY 

(Aldermen Brown, Ford and the Mayor opposed) 

MOVED by Aid. Kennedy, 

THAT a grant of $7,500 be approved for the Vancouver Theatre 
in the Park for 1977. 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 

cont'd. . . . 
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Report of Standing Committee 
on Finance & Administration, 
April 21, 1977 (cont'd) 

1977 Cultural Grants 
(Clause 4) (cont'd) 

MOVED by Aid. Harcourt, 

THAT the following recommendation of the Committee be 
approved : 

"C. THAT a grant of $38,500 be approved for operating 
expenses and $17,250 for rental expenses to the 
Vancouver East Cultural Centre for 1977." 

- CARRIED 

(Alderman Puil opposed) 


MOVED by Aid. Harcourt, 

THAT the following recommendations of the Committee be 
approved : 

"D. THAT a grant not to exceed $1,500 to cover cost of 
street closure expenses be approved for the Greek 
Festival for 1977. 

E. THAT the grant request for the Heritage Festival for 
the 1977-78 season be deferred and be resubmitted 
following the 1976-77 Heritage Festival. 

F. THAT the grant request to the Playhouse Theatre be 
deferred pending a further joint report from the 
Director of Finance and the Director of Social Planning. 


G. THAT the grant request for the Vancouver Symphony 
Society be deferred pending a joint report from the 
Director of Finance, Director of Social Planning and 
the Director of Legal Services." 

- CARRIED UNANIMOUSLY 


(Recommendation D was Carried Unanimously and by 
the Required Majority.) 

MOVED by Aid. Kennedy, 

THAT an additional grant of $1,500 be approved for the 
Sea Festival for 1977. 

- LOST NOT HAVING 

RECEIVED THE REQUIRED 
MAJORITY 


(Aldermen Brown, Ford, Gerard, Harcourt, Marzari, 
Puil, Rankin and the Mayor opposed) 

MOVED by Aid. Harcourt, 

THAT the following recommendation of the Committee be 
approved: 

"H. THAT additional grants not be approved for the following 
organizations who have already received grants in 1977: 

Vancouver New Music Society 
Sea Festival 

Variety Club of Western Canada." 

- CARRIED UNANIMOUSLY 


cent' d. . . . 


Regular Council, April 26, 1977 

CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Report of Standing Committee 
on Finance & Administration 
April 21, 1977 (cont'd) 

1977 Cultural Grants 
(Clause 4) (cont'd) 

MOVED by Aid. Harcourt, 

THAT the following recommendation of the Committee be 
approved : 

"I. THAT grants not be approved for the following 
organizations : 

Afro Jazz, Drum & Dance Workshop 

B.C. Multicultural Theatre Association 

Centre Culturel Colombien 

National Youth Orchestra Association 

Pacific Cinematheque Pacifique 

St. Patrick's Day Parade 

B.C. Beefeater Band 

Inter-Universe Assoc. Enterprises 

Musqueam Indian Band 

Ne Chi Zi Guild Society 

One World Festival Society." 

- CARRIED UNANIMOUSLY 

G.V.R.D. Matters 

There were no comments with respect to G.V.R.D. matters 
insofar as the Regional District meeting for April 27, 1977, 
is concerned. 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Rankin, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Rankin, 
SECONDED by Aid. Harcourt, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


BY-LAWS 

1. BY-LAW TO AMEND BY-LAW NO. 4444, 
BEING A BY-LAW TO PROVIDE FOR THE 
ANNUAL INDEMNITY OF THE MAYOR AND 
THE ALLOWANCE PAYABLE TO THE DEPUTY 
MAYOR WHILE HOLDING OFFICE 


MOVED by Aid. Harcourt, 
SECONDED by Aid. Gibson, 

THAT the By-law be introduced and read a first time. 

- CARRIED 

(Alderman Rankin opposed) 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

cont'd. . . . 
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BY-LAWS (cont'd) 

BY-LAW TO AMEND BY-LAW NO. 4444, BEING 
A BY-LAW TO PROVIDE FOR THE ANNUAL IN- 
DEMNITY OF THE MAYOR AND THE ALLOWANCE 
PAYABLE TO THE DEPUTY MAYOR WHILE 
HOLDING OFFICE (cont'd) 


MOVED by Aid. Har court, 
SECONDED by Aid. Gibson, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED 

(Alderman Rankin opposed) 


2. BY-LAW TO AMEND BY-LAW NO. 4445, 
BEING A BY-LAW TO FIX THE AMOUNT 
TO BE PAID ANNUALLY TO THE 
ALDERMEN OF THE CITY 


MOVED by Aid. Harcourt, 
SECONDED by Aid. Gibson, 

THAT the By-law be introduced and read a first time. 

- CARRIED 

(Alderman Rankin opposed) 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Gibson, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED 

(Alderman Rankin opposed) 


3. BY-LAW TO AMEND BY-LAW NO. 3614, 
BEING THE LOCAL IMPROVEMENT 
PROCEDURE BY-LAW 


MOVED by Aid. Marzari, 
SECONDED by Aid. Rankin, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Marzari, 
SECONDED by Aid. Rankin, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 


- CARRIED UNANIMOUSLY 
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BY-LAWS (cont'd) 


4 . BY-LAW TO LEVY RATES ON ALL TAXABLE 
PROPERTY TO RAISE A SUM WHICH, ADDED 
TO ESTIMATED REVENUE FROM OTHER SOURCES 
WILL BE SUFFICIENT TO PAY ALL DEBTS AND 
OBLIGATIONS OF THE CITY, DUE IN 1977. 

MOVED by Aid. Brown 
SECONDED by Aid. Gerard 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Brown 
SECONDED by Aid. Gerard 

THAT the By-law be given second and third readings and the 

Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


5. BY-LAW TO LEVY A RATE ON PROPERTY TO RAISE 
MONIES REQUIRED TO BE PAID TO THE GREATER 
VANCOUVER REGIONAL DISTRICT. 


MOVED by Aid. Brown 
SECONDED by Aid. Gerard 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Brown 
SECONDED by Aid. Gerard 

THAT the by-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


6. BY-LAW TO LEVY A RATE ON PROPERTY TO RAISE 
MONIES REQUIRED TO BE PAID TO THE GREATER 
VANCOUVER REGIONAL HOSPITAL DISTRICT 


MOVED by Aid. Brown, 
SECONDED by Aid. Gerard, 

THATthe By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Brown, 
SECONDED by Aid. Gerard, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 


- CARRIED UNANIMOUSLY 
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MOTIONS 

A. Allocation of Land for Lane Purposes 
(North 2 feet of Lot 17, Block 3, 
T.H.S.L., Plan 1945) 


MOVED by Aid. Ford, 
SECONDED by Aid. Brown, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for lane purposes, the following described lands: 

North 2 feet of Lot 17, Block 3, West half of Section 
22, Town of Hastings Suburban Lands, Plan No. 19 45; 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes, and declared to form and constitute portions of 
lane. 

- CARRIED UNANIMOUSLY 

B. Allocation of Land for Lane Purposes 

(Lot 11, Block 1, T.H.S.L., Plan 2630) 

MOVED by Aid. Ford, 
SECONDED by Aid. Brown, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for lane purposes, the following described lands: 

All that portion of Lot 11, Block 1, Southeast Quarter 
Section 51, Town of Hastings Suburban Lands, Plan 2630, 
described as follows: 

Commencing at the northwest corner of said Lot 11; 

Thence N89° 55' E, 33 feet more or less following on 
the northerly limit of said Lot 11 to the northeasterly 
corner of said Lot 11; 

Thence South 20 feet, following in the easterly 
limit of said Lot 11; 

Thence N450 02' 30" W, 14.13 feet more or less to 
intersection with a line drawn parallel to and 10 feet 
perpendicularly distant southerly from the northerly limit 
of said Lot 11; 

Thence S89° 55' W. 23 feet more or less following 
in the said line drawn parallel to and 10 feet perpendi- 
cularly distant southerly from the northerly limit of 
said Lot 11 to intersection with the westerly limit of 
said Lot 11; 

Thence North, 10 feet more or less following in the 
westerly limit of said Lot 11 to the point of commencement; 

The same as shown outlined red on a plan prepared by 
Noel E. Peters, B.C.L.S., dated March 24, 1977, and 
marginally numbered LF 8157 a print of which is hereunto 
annexed; 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes, and declared to form and constitute portions of 
lane. 

- CARRIED UNANIMOUSLY 
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MOTIONS (cont'd) 

C. Allocation of Land for Road 
Purposes (1743 Burrard Street) 

MOVED by Aid. Ford, 
SECONDED by Aid. Brown, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for road purposes, the following described lands: 

East 14 feet of Lot 21, except the North 2 feet now lane. 
Block 217, District Lot 526, Plan 590, the same as shown 
outlined red on plan prepared by G. Girardin, B.C.L.S., 
dated February 17, 1977, and marginally numbered LF 8120, 
a print of which is hereunto annexed 

(1743 Burrard Street); 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for road purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
road purposes, and declared to form and constitute portions of 
road. 

- CARRIED UNANIMOUSLY 

D. Allocation of Land for Lane Purposes 
(North 10 feet of Lot 21, Block 310, 
D.L. 526, Plan 590) 


MOVED by Aid. Ford, 
SECONDED by Aid. Brown, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for lane purposes, the following described lands: 

North 10 feet of Lot 21, Block 310, District Lot 
526, Plan 590; 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes, and declared to form and constitute portions of 
lane . 

- CARRIED UNANIMOUSLY 


NOTICE OF MOTION 

The following Notice of Motion submitted by Alderman 
Rankin was recognized by the Chair: 

1. Financial Autonomy - 

Board of Parks & Recreation 

MOVED by Aid. Rankin, 

THAT WHEREAS Vancouver has an elected Parks Board; 

AND WHEREAS the Parks Board must look to the City for 
its finances; 

THEREFORE BE IT RESOLVED THAT the City of Vancouver make 
the necessary changes in the City Charter to allow the Parks 
Board a fixed mill rate to cover its operating costs and the 
opportunity to prepare necessary referendums to raise finances 
for capital acquisitions of land and buildings. 


(Notice) 
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standing Committee on General Purposes 
October 8, 1970 


3 . Voting on By-laws by Non-owner Electors 

On December 9, 1969, Council had before it the following resolution: 

"THAT an amendment to the Vancouver Charter be sought 
which will allow non-owner electors (resident electors 
and tenant electors) to vote on by-laws requiring the 
assent of the electors." 

At that same meeting. Council referred the above resolution to your 
Standing Committee and requested that ratepayer organizations be 
asked to advise the Committee on this question. 

The Board of Administration submitted a report on the results of the 
requests to 22 different ratepayers' and other concerned organizations 
in the City, which is as follows: 

Favour Against 


Apartment & Lodging House Assn. x 

Citizens Council on Civic Development x 

South Hill Ratepayers' x 

Kitsilano Ratepayers' Assn. x* 

Greater Vancouver Apartment Owners Assn. x 

Vancouver Board of Trade x 

Building Owners & Managers Assn. x 

West End & Downtown Ratepayers' Assn. x 

Cassiar Ratepayers' Assn. x 

Dunbar Homeowners' Assn. x* 

Vancouver Tenants Council x 

6 5~ 


* conditionally-please see letter 

The Committee discussed this matter at some length and raised the 
points concerning money by-laws submitted to the electors by other 
organizations, i.e.. Greater Vancouver Regional District, the Greater 
Vancouver Regional Hospital District, Board of School Trustees of 
School District No. 39 (Vancouver) and the matter of Local Improvement 
By-laws. It was noted that the City had, at the present time, power 
to incur liabilities for certain classes of "essential services" 
without being required to receive the assent of the owner electors. 

The Committee discussed this matter and 

RECOMMENDS that the matter be tabled until the Council meeting 
nearest the 15th of November and in the interim, the Board of 
Administration gather information from other major cities across 
Canada on the matter of non-owners voting on money by-laws and 

FURTHER RECOMMENDS that the Corporation Council draft a proposed 
charter amendment: both reports to be submitted to Council when the 
matter is raised from the table. 
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NOTICE OF MOTION (cont'd) 

The following Notice of Motion submitted by Alderman 
Kennedy was recognized by the Chair: 

2. Stanley Park Road Widening - 
Public Information Meeting 

MOVED by Aid. Kennedy, 

THAT MiEREAS the Council has not determined to date its 
own general thinking on the proposed widening of the Lions 
Gate Bridge causeway to provide a fourth lane for transit 
operation; 

AND WHEREAS before a meeting of the City Council and the 
Park Board is held to obtain public reaction, the respective 
views of these two bodies should be made known to the public 
in advance to ensure full explanation and responsible discussion 
at such joint meeting; 

AND WHEREAS therefore it is necessary for the Council to 
study further the proposal, including design options in an 
endeavour to give more direct leadership to the public at the 
meeting; 

AND WHEREAS it appears that the different views between 
the two bodies are becoming less rigid; 

THEREFORE BE IT RESOLVED THAT the proposed general public 
information meeting be postponed until the Park Board and the 
City Council arrive at their own general views on the matter and 
have thoroughly considered the technical reports thereon. 

(Notice) 


ENQUIRIES AND OTHER MATTERS 


Alderman Marzari - 
Use of Dum-Dum Bullets 
by Police Departments 


referred to statements in the 
press that the Provincial 
Police Commission is suggesting 
that Police Departments use 
dum-dum bullets. She requested 
that the Chief Constable be 
present at the next meeting 
of Council to speak to the 
matter. 

The Mayor indicated he will 
request the Chief Constable 
to appear. 


The Council adjourned at approximately 6:15 p.m. 


The foregoing are Minutes of the Regularl Council Meeting of 
April 26, 1977, adopted on May 10, 1977. 
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Manager's Report, April 22, 19 7 7 (WORKS Al - 1) 


WORKS & UTILITY MATTERS 
'city ENGINEER'S REPORT 


RECOMMENDATION; 


1. Local Improvement Court of Revision 
The City Engineer reports as follows: 

"The Local Improvement Procedure By-law requires that the dates of 
Courts of Revision be fixed by Council. Normally the date Is advanced 
for Council approval along with the list of projects and other details 
(In the 'First and Second Steps' report). We are working towards a 
Court of Revision In June to deal with about 100 petitions for street 
and lane paving, speed bumps and sidewalks. The First and Second 
Steps are to come before Council on May 24, and this does not allow 
time for printing of the notices by the planned mailing date. Rather 
than delay the Court of Revision (and thus the start of work) , Council 
Is asked to fix the date of the Court now so that printing of notices 
may start sooner. 

I RECOMMEND that a Local Improvement Court of Revision for Street 
and Lane Pavements, Speed Deterrent Bumps and Sidewalks by petition be 
held at 7:30 p.m. on Tuesday, June 14, 1977." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the City Engineer be approved. 

2. Closure of lanes In block bounded by Foster Avenue, Tyne Street, 
Euclid Avenue and Melbourne Street - Blocks 1 and 7, D.L. 36 and 

49 


The City Engineer reports as follows: 

"On August 12, 1976, Council approved the rezonlng to CD-I of the 
City-owned lands In the block bounded by Foster Avenue, Tyne Street, 
Euclid Avenue and Melbourne Street subject to, among other things, 
consolidation of the site Into one parcel. 

The properties In this block are presently separated by an east-west 
lane, which contains a 24-lnch G.V.R.D. sewer, and a north-south lane. 
It Is necessary to close these lanes In order to create one parcel for 
the proposed housing site. A right-of-way will be retained over the east- 
west lane to contain the existing sewer. 

I RECOMMEND that all that portion of lane shown hatched on plan 
marginally numbered LF 8204 be closed, stopped up and title taken thereto 
and subdivided with the abutting lands subject to a 10-foot sewer right- 
of-way being retained over the entire east-west lane so closed." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
City Engineer be approved. 


Manager's Report, April 22, 1977 (WORKS Al - 2) 

3 . Opening of Lane South of 8th Avenue between 
Burrard Street & Pine Street (Block 328) 


The City Engineer reports as follows; 

"Block 328 fronts on Broadway, and buildings presently under con- 
struction require rear lane access to their underground parking areas. 

The unopened dedicated lane allowance in this block varies in width 
between ten and twenty feet and negotiations are under way for the ob- 
taining of dedications to allow for a full twenty foot width lane. 

Underground storage tanks are situated in the western section of 
the lane and the complexity of the negotiations relating to their re- 
location and the cost thereof precludes the opening of this part of the 
lane at the present time. 

It would be feasible and desirable to open up the balance of the 
lane (i.e., from Pine Street to approximately 150 feet east of Burrard 
Street) because the two buildings presently under construction have 
underground parking facilities requiring ingress and egress from the lane 
and requests for the lane to be opened have been received. 

The opening, in providing for off street loading and unloading 
facilities and garbage pick-up areas, would also relieve interruptions 
to the flow of vehicular traffic in this heavily congested section of 
Broadway. 

The work consists of moving wooden utility poles, grading, gravelling 
and the installation of lane surface drainage facilities and a lane 
entrance on Pine Street. The estimated cost is $12,000 and funds are 
available in the 1976 Capital Budget A/C #148/7968 'Opening Streets and 
Lanes. ' 

The City Engineer recommends that; 

(A) the above mentioned lane be opened from Pine Street to approximately 
150 feet east of Burrard Street. 

(B) $12,000 be approved from the Streets Capital Budget, Appropriation 
#148/7968." 

The City Manager RECOMMENDS that the above recommendations of the City 
Engineer be approved. 

FOR COUNCIL ACnOi^- SEE ?/.Gg(5) .fe2k„. 
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Manager's Report, April 22, 1977 (BUILDING: A-4 - 1) 

BUILDING & PLANNING MATTERS 

RECOMMENDATION 


1. Allocation of Kitsilano N.I. P. Funds 
for Bicycle Racks 


The Director of Planning and City Engineer report as follows: 

"On February 23, 1977 the Kitsilano Citizens Planning Committee recommended that 
N.I. P. funds be used to purchase and install bicycle racks in commercial areas 
in Kitsilano. 

The Comnittee noted that there are frequently many bicycles parked on the sidewalks 
in the Fourth Avenue and West Broadway Commercial Districts. The cyclists have 
complained about the lack of convenient places where bikes can be securely locked, 
and pedestrians and merchants have complained about bikes lying in the middle 
of the sidewalk and against plate glass windows. It was also noted that bicycles 
are being chained to the trees on West Broadway with the result that the trees 
and small plants at the base of the trees are being damaged. 

The Committee considered several different types of bicycle racks. It was 
finally decided that a simple tube 'protective barricade' (as shown in Appendix A) 
would provide the best solution. Such a rack is highly visible and it is easy 
to place all sizes and shapes of bikes against it and to lock them securely. 
It is also large enough not to be a hazard to pedestrians. 

Twenty-nine locations (indicated on the map in Appendix A) have been chosen. 
In general racks are to be placed in the sidewalk areas of the street 
allowance and will be installed by and become the responsibility of the 
City Engineer. Maintenance costs are expected to be minimal. 

In cases where the racks are proposed to be placed adjacent to stores, the 
merchants have been contacted and their concurrences received. 

The Engineering Department estimates that 1t will cost $5,500 to construct 
the racks, prepare signs to be attached, and install them. 

Fabricate and install 51 racks $4,590 
Fabricate and install 51 'Bike rack' signs 205 

15% Contingency 705 


5,500 


CMHC has reviewed this proposal and concurs with the recomnendation. 

It is therefore recommended: 

THAT City Council approve the expenditure of up to $5,500 (Five Thousand 
Five Hundred Dollars) from the Kitsilano N.I. P. Budget to fabricate 
and install 51 bicycle racks (with signs, to be installed in the 
locations shown on Appendix A). This amount is to be charged to the 
Community Facilities category of the N.I. P. Budget, with the total amount 
cost-shared as follows: 

City $1,375 
Provincial 1,375 
Federal 2,750" 

The City Manager RECOMMENDS that the recommendation of the Director of Planning 
and the City Engineer be approved. 


Cont'd . . 
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Manager's Report, April 22, 1977 (BUILDING: A-4 - 2) 

INFORMATION 


2. Progress Report on N.I. P. Allocations 
for the Downtown Eastside 


The Director of Planning reports as follows: 
"I BACKGROUND 

On September 28, 1976 Council approved the following allocations for the N.I. P. 
Concept Plan in the Downtown Eastside: . 


(1) Community Health Facilities 

$200,000 

(2) Social, Recreational, Community Facilities 

130,000 

(3) Japanese/ Community Facilities 

95,000 

(4) Public Open Space 

95,000 

(5) Projects Encouraging Employment 

5,000 

(6) Administration (1977) 

58,000 

(7) Contingency 

6,300 

SUB-TOTAL 

$589,300 

The following had been previously allocated for: 
Planning (1976), Tree Planting, Benches, R.R.A.P. 
Promotion 

95,700 

TOTAL 

$685,000 


On December 7, 1976 because of the relatively low level of funding for this 
area. Council approved that the above $58,000 allocated for Administration 
(1977) would be paid 100% by the City (instead of being cost shareable), 
thus freeing up a larger proportion of the available funding for needed physical 
improvements to the community. The following revised N.I. P. Concept Plan was 


therefore approved: 

(1) Community Health Facilities $200,000 

(2) Social, Recreational, Community Facilities 130,000 

(3) Japanese/ Community Facilities* 150,000 

(4) Public Open Space 95,000 

(5) Projects Encouraging Employment 5,000 

(6) Contingency* 9,300 

SUB-TOTAL $589,300 

Previously allocated 95,700 

TOTAL $685,000 


*Re vised 

II INTENT AND PROGRESS 

This report outlines tfie ways in which these allocations are intended to be 
spent, details the progress which has been made to date, and indicates the 
action which will be taken by the Planning Department and other civic 
departments where applicable. 


Cont'd . . . 
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Manager's Report, April 22, 1977 (BUILDING: A-4 - 3) 

Clause #2 continued: 


(1) Cormiunity Health Facilities ($200,000) 

Because of the large discrepancy between the community's need for improved 
health facilities and the amount of N.I. P. funding available to meet that 
need, it is intended that this allocation be used as seed money, and that 
the senior levels of government be approached for additional funding 
commitments. Existing health facilities are inadequate, are unable to 
expand, and are limited to a one year renewable lease. Existing buildings, 
suitable for renovation, and meeting locational criteria, have been investigated 
with negative results. It is, therefore, proposed that a site be acquired 
suitable for redevelopment to a new community health facility and 
incorporating the kind of residential units which are needed most and cannot 
be acquired through a rehabilitation program, eg. personal /extended and 
handicapped care. Several potential sites are under investigation. 
A study is also underway by the Health Department to determine 
future health needs in the community and how these needs can be met 
most efficiently. The study will be used as a basis for discussion with the 
community and the City Health Department will then prepare a report for 
Council's Community Services Committee in June 1977. This report will detail 
both the preventative and direct health care needs in the community and 
make recommendations. 

(2) Social, Recreational, Community Facilities ($130,000) 

There are several options available for spending this allocation to meet 
the community's needs. Some of these options involve action by groups 
outside the community. This allocation is therefore the subject of a 
separate detailed report to Council which is expected to go to Council 
in May. 

(3) Japanese/Community Facilities ($150,000) 

In the Land Use Concept Plan Policy #12 states: "That encouragement be 
given to the Japanese community to preserve and expand their culture and 
facilities in the area". 

The Japanese people have conducted an extensive survey of their members 
to determine their priority items. Since N.I. P. funding must be used for 
facilities which will be available to the whole community, a sub-committee 
(of the local planning committee) has been struck to work out how this can 
be accomplished while maintaining the essential Japanese character of the 
project(s). It should be noted that the N.I. P. allocation in this case will 
again be used as seed money with extensive additional funding being 
contributed by the Japanese people. A report will be forwarded to Council, 
by September, for approval as soon as details have been worked out. 

(4) Public Open Space ($95,000) 

On December 7, 1976 Council approved that $75,000 be allocated as seed money 
for the upgrading of Oppenheimer Park with the balance to be paid from Parks 
Board budget. This major project is now almost completed. 

The remaining $20,000 is intended for improved streetscape and pedestrian 
amenities. Possibilities are still being investigated. 

(5) Projects Encouraging Employment ($5,000) 

The intent of this allocation is to equip space within one of the major 
community projects for a facility, eg. employment registry/workshop, etc. 
to encourage employment opportunities within the community. To date an 
Employment Steering Committee has been formed consisting of a local industrial 
owner (Chairman), prominent social service leaders, a construction 
contractor, planning staff and several involved citizens. An application 
has been made for a Canada Works Program grant. In addition, the community 
has established an active registry of over 300 participants seeking employment 
and contact has been established with potential industrial and coinmercial 
employers with a view to listing employment opportunities. 


Cont'd 
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Clause #2 continued: 


(BUILDING: A-4 - 


(6) Contingency ($9.300) 

This allocation will be held in abeyance pending implementation of 
other projects. 

The City Manager submits the foregoing report of the Director 
of Planning for the INFORMATION of City Council. 


FOR COWJCIL ACTION SEE PAGE(S) ..felL. 
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Manager's Report, April 22, 1977 (LICENSES - A5-1) 


LICENSES AND CLAIMS MATTERS 

RECOMMENDATION 

1 . High School Graduation Dances 
Ihe Director of Permits and Licenses r^xjrts as follows: 

"Uhder the provisicns of Section 15(1) of the License Bylaw, Council my grant 
a permit to allow perscns under the age of eighteen but over the age of fourteen 
to attend a dance subject to the following conditions: 

' (a) the operator shall provide a detailed written statement as to 
the proposed method of operation. 

(b) The permit shall be limited to Friday and Saturday ni^ts and 
any other ni^t iintiediately preceding a statutory holiday, 
with the exertion of Sunday. 

(c) Ihe permit shall provide for a closing hour not later than 
midnight. 

(d) Other than authorized chaperones or enployees, 

( i) no person over nineteen years of age shall be permitted 

in the dance hall on the nights to v*iich the permit ^plies; 

(ii) no boy shall be admitted to the premises unless acocrrpanied 
by a girl, and no girl shall be admitted unless aoccnpanied 
by a boy. 

(e) The permit shall be subject to iiiinediate cancellation on violation 
of any of the foregoing conditions or if , in the opinion of the 
Inspector, the operation of the premises is such as to justiify 
such cancellation. ' 

i^lications have been received from the Devonshire Hotel to hold After Girad Hic^ 
School dances on Jtme 10, 1977, for Bumaby South Senior Secondary School and 
on June 11, 1977, for Burnaby Central Secondary School. The Odimodore Ballroom and 
Hotel Vancouver have applied for permission to hold the following Hi^ School 
Gradiiation Dances: 

Ocmnodore Ballroom 


Hotel 


1. 

Friday, 

June 

3rd, 1977 

— Delta Secondary 

2. 

Friday, 

Jme 

10th, 

1977 

— lord Tweedsrauir 

3. 

Saturday, 

June 

11th, 

1977 

— Caribou Hill 

4. 

Friday, 

June 

17th, 

1977 

— Gladstone 

5. 

Satiirday, 

June 

18th, 

1977 

~ North Delta 

6. 

Satxarday, 

Jvme 

25th, 

1977 

— Maple Ridge 

. Vancouver 





1. 

Friday, 

May 

6th, 

1977 

— Richmond Senior Secondary 

2. 

Friday, 

May 

13th, 

1977 

— Steveston Senior Secondary 

3. 

Friday, 

May 

13th, 

1977 

— Notre Dame High 

4. 

Friday, 

May 

20th, 

1977 

— McNair Secondary 

5. 

Saturday, 

May 

21st, 

1977 

— Sentinel Secondary 

6. 

Saturday, 

May 

28th, 

1977 

— West Vancouver Secondary High 

7. 

Friday, 

June 

3rd, 

1977 

— Little Flower Academy 

8. 

Saturday, 

June 

4th, 

1977 

— Centennial High 

9. 

Friday, 

June 

10th, 

1977 

— Cariboo Hill Secondary 

10. 

Friday, 

June 

10th, 

1977 

— York House 

11. 

Sat\irday, 

June 

11th, 

1977 

— Carson Graham Senior Seaxidary 

12. 

Satinrday, 

June 

11th, 

1977 

— Alpha Secondary 

13. 

Friday, 

June 

17th, 

1977 

— Sir Charles Tt?>per Secondary 

14. 

Saturday, 

June 

18th, 

1977 

— Vancouver College 


Cont ' d . . 
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Manager's Report, April 22, 1977 (LICENSES - A5-2) 

Clause 1 Cont'd 

The dances at the Devoishire are not spcnsored by the schools concerned but 
are organized by a student, vAiile the dances at the Ooninodore and Hotel 
Vancouver are under the auspices of the various schools. 

The proposed method of operation of all dances, including number of chc^jerones 
and security arrangements have been approved by the Vancouver Police Vice Squad. 
The Ccrmodore Ballrocm and Hotel Vancouver request permission to extend their 
dances until 1:00 A.M. . This is not an unreasonable request, but vdll require 
a bylaw amendment. 

It is noted that this section of the License ^law has not been strictly oiforced 
for several years, during vi^iich time there were no reported problanns. Hcwever 
early this year a high school Pre Grad Dance was held in cne of the hotels and 
the police were called because of some disturbances and it was found that liquor 
was being ccnsvmed by same juveniles. There was no responsible svqoervisicn of 
the affair on this occasion. 

As a result, all major hotels and licensed dance halls have been notified that 
special permission is required from Council to hold these functions. Ihis 
gives the Police Department an opportunity to examine the method of operation 
and security arrangements, and be aware of vdiere and when the dances are being 
held. The nuniaer of applications that could be received may be s\±)stantial 
considering the nunber of High Schools in the Gireater Vancouver Area and Council 
may not wish to deal with each individual ^>plication but have the License 
Inspector issue the permit after oonstiltaticn with the Police Department and 
with their assiorance that proper control procedures are in effect. This would 
require an amendment to the License Bylaw and only those applications refused 
by the License Inspector would be referred to Council. 

The Director of Permits and Licenses RECCMMENDS that: 

A. Permission be granted to the Devonshire Hotel, the Ccrmodore 
Ballrocm and the Hotel Vancouver to hold the dances as 
listed in this report, 

B. Section 15(1) (c) of the License Bylaw be amended to allow 
such dances to continue until 1:00 A.M., and further 

The Director of Permits and Licenses submits for Council's consideration the matter 
of a Bylaw amendment to allow him, in ccnsviltation with the Chief Constable, to 
approve such dances." 


Ihe City Manager RECC^WENDS the foregoing recoitmendation of the Director of Permits 
and Licenses be approved and that the By-law be amended to permit the Director of 
Permits and Licenses in consultation with the Chief Constable to approve these dances. 


FOR COUNCIL ACTION SEE PAGE[Sy..QZZ^. 
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MANAGER'S REPORT, April 22, 1977 (FIRE: A-6 - 1) 


FIRE AND TRAFFIC MATTERS 


RE COMMEN DAT I ON /CON SIDE RAT I ON 
1 . Display of Red Cross Flags 

The City Engineer reports as follows : 

"A letter has been received from the Canadian Red Cross Society 
pointing out that May 8th is designated Red Cross Day. The Red Cross Society 
requests permission to fly Red Cross flags on two of the City's flag islands - 

a) Cambie St. and 12th Avenue 

b) South end of Burrard Bridge 

from May 4 to May 11, 1977. It is requested also that the cost to install and 
remove the flags be borne by the City. City staff could perform the work, and 
the estimated cost is $150.00. 

I RECOMMEND that peinnission be given to install flags on two flag 
islands May 4th to May 11th, 1977, and 

I submit for COUNCIL'S CONSIDERATION the request from the Canadian 
Red Cross Society for a GRANT from the City to cover the costs of installing 
and removing flags (estimate $150.00)." 

The City Manager RECOMMENDS approval of the recommendation and submits 
the request for a grant for Council's CONSIDERATION. 


INFORMATION 

2 . Great Northern Cut - Special Truck/Bus Facility 


The City Engineer reports as follows: 

"In November, 1975, during consideration of the Engineering Department's 
report 'Truck Transportation in Vancouver', the following resolution was passed: 

'That the City Engineer be instructed to carry out a more detailed 
design and prepare a submission to the Federal Government under the Urban Commuter 
Assistance Program for cost sharing of the Great Northern Cut proposal. This 
would include a combined truck route and some form of 'fastbus' route. This 
will require consultation with the Bureau of Transit and the Greater Vancouver 
Regional (GVRD) District relative to possible joint use as an LRT corridor 
currently under study by the GVRD. ' 

Since that resolution, the following has taken place: 

a) Preliminary design studies have been done by the Engineering Department 
to determine the functional feasibility of the proposal and to identify 
specific areas requiring more detailed investigation and study if the 
project should proceed. 

b) Discussions have taken place with the Federal Government's Transportation 
Development Agency relative to funding the facility. These discussions 
proved negative as TDA would only fund studies and not construction. 


Continued 


standing Committee on General Purposes 
October 8, 1970 


4 


PART II 


The following action of the Committee is submitted to Council for 
information. 

4 . Time Attending Court 

Council on August 11, 1970, passed the following resolution: 

"THAT the matter of time spent in Court by witnesses, police 
officers, social workers, et al, awaiting the pleasure of 
the Court, be discussed by the General Purposes Committee 
with a view to making recommendations to the appropriate 
authorities in an attempt to reduce the large amount of 
waiting time now being spent." 

Under date of September 30, 1970, the Board of Administration 
submitted to your Committee a report prepared by the Court Clerk, 
Provincial Courts in Vancouver dealing with the matter. 

In view of the time available and the necessity for further information 
from the various officials directly connected, the Committee 

RESOLVED that the matter be deferred until such time as the Chief 
Constable, the City Prosecutor, the Senior Judge, Provincial Courts, 
and the Court Clerk, Provincial Courts, can be present to meet with 
the Committee. 


The meeting then adjourned. 


****** 



700 


MANAGER'S REPORT, April 22 , 1977 (FIRE: A-6 - 2) 


Clause No. 2 Continued 


c) We have been waiting for further details and clarification of the Federal 
Government's requirements for submissions under the Urban Commuter Assistance 
Program. No further information has been provided and, to our knowledge, no 
money has been made available anywhere in Canada. We have recently been 
advised that the legislation is to be rewritten and the implication is that 
the new legislation will cover a broader range of eligible projects. 

d) Based on our preliminary studies of the project and the above-noted dis- 
cussions, no further detailed design work has been done. It is our opinion 
such design work would be premature now and should be undertaken only if 
the project is to proceed (i.e. funding becomes available). 

e) A brief requesting Federal funding for this project has been prepared and 
was submitted to the Honourable Otto Lang, Minister of Transport, on 
March 3, 1977 by the Mayor. 

f) Copies of pertinent correspondence relative to the submission are attached 
as appendix 'A' ." 

The City Manager submits the foregoing report of the City Engineer 
for INFORMATION. 
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Manager's Report, April 22, 1977 (FINANCE: A-7 - 1) 

FINANCE MATTERS 

CONSIDERATION 


1 . Billings for Removal of Political Signs 
The Director of Finance reports as follows. 

"After each election, the City Engineer removes posters and election signs from 
City property and telephone poles. His staff keep track of the location and the 
number of signs, and forward to the Accounting Division, the total amount to be 
billed to each candidate. The Accounting Division then sends out the bills to 
the candidates and seeks payment of the City's costs involved in the removal of 
the signs. 

For the 1976 election, the Engineering Department forwarded to the Accounting 
Division the following names and amounts. These persons were billed and in the 
five indicated cases, the bills were paid. The follow-up notices have been 
sent, but further payments have not occurred. 


Civic Election Candidates 

Amount 

Date Paid 

B.G. Eriksen 

$846.12 


F. Miller 

213.47 


M.E. Mitchell 

213.47 


J. Kellner 

106.09 

December 16, 1976 

E.R. Moxey 

23.29 


D.J. Bader 

23.29 


R.G. Kenny 

31.05 

January 25, 1977 

J. Volrich 

27.60 

F.H. Wyder 

32.20 

December 8, 1976 

P. Graham 

33.35 


P.W. Owens 

11.50 

February 3, 1977 

M.A. Bloom 

11.50 


E. Sweeney 

18.40 

December 15, 1976 


It is submitted for Council CONSIDERATION whether or not Council wishes us to 
pursue further the collection of the outstanding amounts. 

The City Manager submits the above report of the Director of Finance for Council 
CONSIDERATION. 


RECOMMENDATION 


2 . Twenty-Five Year Service Recognition - 
Fire Department ' 


The Fire Chief reports as follows: 


"The Fire Department last had a ceremony for recognition of 
members with twenty-five years of service in March of 1972. 
Since that time, a further ninety-one members have attained 
the twenty-five year level and I would appreciate funds being 
provided to hold a presentation similar to that held in 1972. 

Total attendance at the ceremony, consisting of recipients, 
wives, Members of Council, Division Heads, etc. would be 
approximately 250 persons. The ceremony will be held in the 
Hyatt Regency Hotel and total cost will not exceed $3,000.00. 

The Comptroller of Budgets & Research advises that if approved, 
funds (not exceeding $3,000.00) would be available from Con- 
tingency Reserve. 

. Cont'd ♦ . . 
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Manager's Report, April 22 , 1977 (FINANCE: A-7 - 2) 

Clause #2 continued : 

RECOMMENDATION: 

That funds not exceeding $3,000 be provided for a 
twenty- five year service ceremony for members of 
the Fire Department," 

The City Manager RECOMMENDS that the recommendation of the Fire 
Chief be approved. 


3 . 1912 Hose Wagon 


The City owns a 1912 Hose Wagon which it acquired in 1964 in 
exchange for a 1927 piece of equipment. To recondition this as 
an antique requires a considerable amount of work plus an expen- 
diture of $3,000, 

The Firefighters Union has voted to contribute the $3,000 and 
are offering to recondition the vehicle using volunteer labour 
of off-duty firemen. 

It is planned to store the equipment as a historic exhibit and 
to display it during parades and festivals. 

The Union would like some assurance that once it is restored, 
the vehicle will remain in the City's possession. The Fire 
Chief supports that request and reports that Storage of this 
small vehicle in a portion of some firehall would present no 
difficulty or expense. 

Consequently, the City Manager RECOMMENDS that Council accept 
the offer of the Firefighters Union, and that Council designate 
this 1912 Hose Wagon as a permanent part of the City's Fire 
Department inventory. 


FOR CCUMCIL ACTION SEE PAGE(S)...(b2^. 
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A- 9 


MANAGER'S REPORT, APRIL 22, 1977 (PROPERTIES: A-9 - 1) 


PROPERTY MATTERS 


INFORMATION 


1. Demolition - 2831 Point Grey Road 


The Supervisor of Properties reports as follows: 

"I have received and opened quotations from various 
contractors for demolition of the structure listed below 
and have awarded the contract to the low bidder as noted: 


Property 
2831 Point Grey Rd. 


Project 

Point Grey Road 
Waterfront 
Development 
Scheme 


Successful 
Bidder 

Johnston and McKinnon 
Demolitions Ltd. 


City to Pay 
$3,625.00 


Code No. 


4189/ 


The City Manager has confirmed the above contract and submits the 
foregoing report of the Supervisor of Properties to Council for 
INFORMATION. 


RECOMMENDATION 

2. Cancellation of Right-of-way Agreement over portion of 


Parcel 'I', 
Plan 16003 


Block 279, D.L. 526, & Lot 13, False Creek, 


The Supervisor of Properties reports as follows: 

"In 1976, Walkem Machinery & Equipment Ltd. requested 
an easement from the City through the Heather Marina 
Parking Lot to enable them to gain access to a rail- 
way right-of-way. 

City Council on April 27, 1976 authorized the Super- 
visor of Properties to enter into a Right-of-Way 
Agreement with Walkem Machinery & Equipment Ltd. over 
a portion of Parcel 'I', Block 279, D.L. 526. 

By letter dated February 18, 1977, Mr. R. Walkem of 
Walkem Machinery & Equipment Ltd. has advised that 
the Right-of-way is not feasible due to recent cons- 
truction west of his leasehold and requests that the 
agreement be cancelled. 

It is recommended that the Supervisor of Properties 
be authorized to accept the Walkem Machinery & Equip- 
ment Ltd. application to cancel the right-of-way agree- 
ment over portion of Parcel 'I', Block 279, D.L. 526 
& Lot 13 False Creek, Plan 16003." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Properties be approved. 


Cent • d 


MANAGER'S REPORT, APRIL 22, 1977 (PROPERTIES: A-9 - 2) 


3. Rental Review Clause - Cafeteria and Lunch Room 
Lease - City of Vancouver to C.N.I.B. (Caterplan 
Services) 


The Supervisor of Properties reports as follows: 

"Lease and operation of the City Hall cafeteria and East 
Wing Staff Lunchroom was awarded to the C.N.I.B. for a 
period of three years, (May 1st, 1976 to April 30th, 1979) 
at a rental of $3,120.00 per annum, contained in the lease 
is an annual rental review clause with the effective date 
of the first review being May 1st, 1977. 

An analysis of the operating statement for the year 
ending 1976, issued by Price Waterhouse & Co., Chartered 
Accountants for the C.N.I.B., indicates that during the 
past year operating costs increased approximately 20% 
while profits remained constant. Compounding the 
problem is the four day week which has had a deleterious 
effect on sales volume. 

A projection of food prices by Caterplan for the current 
year, and a review of the rental presently charged by 
the City indicates that a minor increase in rental rates 
appears justified and in this regard, Mr. Lindsay, Manager 
of Caterplan, has agreed to pay an annual rental of 
$3600 subject to the 1978 rental review clause. 

It is therefore recommended that a rental of $3600 for 
the period May 1st, 1977 to April 30th, 1978 be charged 
to Caterplan. " 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Properties be approved. 


FOR COUNCIl ACTION SEE PAGt(S)h7..±. 
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MANAGER'S REPORT 

DATE: April 18, 1977 

Vancouver City Council 
Provincial Transit Authority 
CONSIDERATION AND RECOMMENDATION 


The City Engineer and the Director of Finance report as follows: 

Background 


"On April 5, 1977, in considering a report of the City Engineer 
and the Director of Finance on this subject, and further to a meeting with 
the Minister of Municipal Affairs, Council decided to: 

(a) request draft legislation from the Provincial Government so 
that the City could offer comments and, in addition; 

(b) direct the City Engineer and Director of Finance to prepare 
a draft of a brief to be submitted to the Province setting 
out the City's requests in relation to the City's under- 
standing of the proposed Provincial legislation. 

General 


Attached, is a draft brief for Council consideration. The remainder 
of this report describes this brief and offers some options which Council may 
wish to pursue as alternatives to positions taken in the brief. 

Although it would be preferable for the City to respond to a white 
paper or draft legislation by the Province, knowing the details of organization 
and financing as per (a) above, it is quite improbable that much information 
further to that which the Minister has given Council already will be made 
available prior to the legislation being tabled, as it is traditional with the 
Provincial Government that draft legislation is not released prior to tcibling. 
Accordingly, even though we do not know all of the details of the proposed 
legislation, it would be prudent to submit a brief on behalf of the City of 
Vancouver on the basis of what is known and on the basis of our assumptions. 
It is probably much easier to influence the Provincial Government to adjust 
the legislation to accommodate the City's interests and requests prior to 
tabling, as once the legislation is tabled, retractions and changes by the 
Provincial Government may well be resisted. The attached draft brief has been 
prepared with this in mind and we recommend that it be considered and adjusted 
by Council and sxibmitted as soon as possible to permit maximum time for adjust- 
ments to the Provincial legislation should these be necessary. 

The brief is based on a Provincial transit authority only (not 
including roads) and does not include requests for a regional authority, since 
the Minister made it quite clear that the legislation would not provide for a 
regional authority. The brief does, however, contain comments and requests 
designed to ensure that the City of Vancouver and other municipalities will 
have a voice in the affairs of the authority proposed equal to or better than 
that which would have been possible under the regional authority. Thus, while 
the brief attempts to ensure that the Provincial legislation is as favourable 
as possible to the City, other municipalities and the Region, the Regional 
District's position is total opposition to the legislation. Council may wish 
the City Engineer and the Director of Finance to adjust the brief if the 
position outlined above is not satisfactory to Council. 

Whereas the Regional proposed legislation included road and bridge 
improvements as well as transit, the Provincial proposed legislation deals 
only with transit and the attached brief accordingly is restricted to this 
area. This does not mean, however, that the City should not take any position 
on roads. In our opinion, the existing arrangement under the Highways Act 
is not fair to the City of Vancouver and the City should approach the Province 
to rectify this situation. It is suggested that the City Engineer be directed 
to prepare a separate brief to the Province to deal with the matter of roads 
and the inequality of Provincial funding between the City of Vancouver and 
neighbouring municipalities. This is not to say that funding for roads and 
for transit are not related. Under both the proposed Regional legislation and 
the proposed Provincial legislation, it is intended that a rational distribution 


TO: 

SUBJECT: 
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of funds to these two modes of transportation will be made. Under both 
circumstances, this important primary decision would probably be made at 
Provincial Cabinet level. 

Organization of Authority 

Under either the Regional proposal or the Provincial proposal, 
the City has been tentatively promised a vote on whatever form of authority 
is created. With the Regional proposal it was hoped the City would have 
one of the three Ptegional votes and thus would have one vote out of seven, 
there being three Provincial votes and one for B.C. Hydro. With the pro- 
posed Provincial legislation, the authority (when dealing with Vancouver 
region matters) would have a voting representative from the City of Van- 
couver, according to preliminary statements by the Minister of Municipal 
Affairs. Presumably there would also be representatives with votes rep- 
resenting the remainder of the Region. If there are two of these, then, 
organizationally, representation from the City of Vancouver would be iden- 
tical (one-seventh) to that under the Regional arrangement. If there were 
no Regional representatives other than from the City of Vancouver, then the 
City would have one vote out of five, assuming the rest of the representation 
from the Province is similar, which appears probable. None of this is certain 
and the brief contains requests which are designed to influence the Provincial 
legislation in the direction of a maximum voice for the City of Vancouver and 
for the Region in the authority. It is hoped that if the Province favourably 
considers our requests, there will be no difference in the City's voice in 
transportation matters from the Regional proposal. The Region is concerned 
that since the Provincial legislation is Province-wide, the Region will lose 
out to demands from the other parts of the Province. In our opinion, the 
distribution of available funds by the Province to Veirious parts of the Province 
would be made by Cabinet in any case, and the Regional authority, whether con- 
stituted under the Provincial arrangement or the Regional arrangement would be 
dealing with the same amount of funding. 

In addition to requesting voting representation in the authority 
at the political level for the City of Vancouver, the brief includes suggestions 
similar to those under the Regional District proposal for a technical trans- 
portation committee to provide compulsory and constant involvement of technical 
staff from the City of Vancouver in the ongoing decision-making process. One 
of the difficulties with the previous Bureau of Transit arrangement was that 
there was no provision for such involvement and consequently a great deal of 
technical work over long periods of time went on totally unknown by cities and 
municipalities until final proposals such as large scale purchases of buses 
and provision of new ferry systems were announced. This caused considerable 
dissatisfaction at the local government level and the points in the brief 
related to the technical committee are designed to ensure this level of local 
government involvement occurs , since if the technical level is involved in 
analysis and studies, the political level will automatically be involved. 

Financial Aspects 

Council will recall that early in 1977, the GVRD proposed a financial 
formula to deal with the question of transportation in the Lower Mainleind, 
including both transit and roads. Calculations by your officials on the finan- 
cial aspects of the GVRD formula indicated Vancouver bearing a disproportionate 
share of the financial load and that a large part of Vancouver's share would 
be from property taxes. It also appeared that, with the GVRD proposal, the 
LRT financing aspects were incapable of working because of the financial burden 
imposed on the benefitting municipalities. 

The essential aspects of the Provincial proposal, recognizing that 
the legislation has not yet been tabled and, therefore, is subject to adjust- 
ment, indicates that the Province is prepared to pay one hundred per cent of the 
capital expenditxires necessary for transit and would share the operating 
deficits on a basis of 50% Province and 50% local area. 

For the information of the Council, an appendix is attached to 
this report indicating the percentage sharing for various aspects of trans- 
portation under the Provincial proposal for transit plus existing Highways 
Act cost-sharing formulas, the GVRD proposed cost-sharing formula, and the 
actual Ontario-Metro Toronto formula. 
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Provincial Proposal Versus GVRD Proposal for Transit Only 

The Provincial proposal would impose a burden on Vancouver in the 
initial years possibly more than the GVRD proposal. This is essentially 
because of the sharing of the transit deficit with the Provincial proposal. 
However, using GVRD estimates, by 1985, again considering transit only, the 
burden on Vancouver's taxpayers should be less than one-half of what it would 
be under the GVRD proposal and, more likely, in the order of one-third. 

Essentially, the Provincial proposal would appear to be much better 
and would appear to improve year after year compared to the GVRD proposal. 

These comments are dependent to some degree upon the accuracy of 
the GVRD estimates and further assume that under either the Provincial or 
GVRD proposal, the timing of transit system implementation would be approxi- 
mately the same. However, the difference in benefit appears to be great 
enough to absorb considerable error. 

Provincial Proposal Versus GVRD Proposal with Respect to Roads 

The Provincial proposal at this time appears to ignore the question 
of roads, presumably because of the provisions of the Highways Act which 
already provide for Provincial cost-sharing for many roads in the Lower Main- 
land except for Vancouver, New Westminister and North Vancouver City, these 
latter because the Highways Act excludes assistance to cities with a population 
in excess of 30,000. 

If one ignores the extreme unfairness of the Highways Act provisions 
to certain cities , then the GVRD proposal with respect to roads cost-sharing, 
and the present Provincial sharing under the Highways Act would appear to be 
approximately equal in effect. 

As noted above, we do not believe justification exists for exclusion 
of Vancouver City from Provincial cost-sharing on roads in the City, both in 
terms of construction, reconstruction and also maintenance. Although the brief 
does not deal with this matter, we recommend that a separate brief be prepared 
by the City Engineer proposing changes to the Highways Act to remedy this 
situation. 

The City Engineer estimates that if the City was not excluded under 
the Highways Act, then for the proposed works in the current Five Year Plan, 
the City should receive approximately two and one-quarter million dollars 
annually for capital expenditures and approximately eight-hundred thousand 
dollars annually for maintenance. If the estimate were to include what the 
City Engineer considers to be essential rebuilding of our major arterials 
above and beyond what is included in the austere 1977 to 1981 Five Year Plan, 
at least 1.3 million dollars additional per year would be added to the capital 
expenditures and the maintenance cost proportion to be paid by the Province 
would rise to approximately one million dollars per year. 

Comments and Requests Included in Attached Brief 

With regard to fares, in the Toronto Transit Commission operating 
system fares would appear to cover approximately 72.5% of operating costs, 
leaving the balance to be shared as a deficit 50-50 between the' Province and 
the TTC. The Ontario Provincial Government has changed their formulas such 
that they will provide 13.5% of the operating costs of the TTC. There is 
definitely an incentive in the Provincial formula to keep the fares at a 
relatively high level and make the system as efficient as possible. 

The brief suggests to the government that transit fares be increased 
regularly in line with inflation of operating costs and, further, that they 
should be not less than 65% of operating costs. 

Council may also wish to take the position that the fares should be 
higher where operating costs are higher, i.e. in the suburbs. If so, the 
brief should be adjusted. 

With regard to sharing of deficit. Council may wish to request the 
government to initially share the operating deficit on a three-quarters Province, 
one-quarter local area basis and, over a ten year period, increase this to 50-50 
cost-sharing. If so, the brief can be adjusted to include this approach. The 
initial burden of the deficit is going to be a shock to the local area and this 
would help to alleviate the shock. It might also act as an incentive to the 
Province to increase the fares to a proper level. 
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In discussions wit±i the Minister, members of Council asked whether 
the City's share of costs could be derived from sources other than property 
tax. The Minister seemed amenable to this suggestion and the brief contains 
requests to this effect. The brief suggests revenues be derived from 
increased car registration fees in the Lower Mainland and possibly from 
additional gasoline taxes as well as from property taxes. The brief does 
not set out specific proportions, but Council may wish to instruct that the 
brief be adjusted to set out specific proportions from each source. 

Capital Costs 

The brief requests that the "Capital Cost" of the transit system 
include the principal sum plus any interest cost if the principal sum is 
borrowed. The Province has indicated its willingness to pay 100% of the 
capital expenditures for the transit system including the L.R.T. , but has 
also indicated that transit organization might well be through a Crown 
corporation with borrowing powers. If "capital cost" does not include both 
principal and interest, then the operating deficit could be massively swollen 
by interest charges on the borrowed funds, even if the Province repaid the 
principal. If the Province's position is that they will pay 100% of the 
capital costs, then that should mean both principal and interest. 

Summary 

The above discussion attempts to describe the brief and the intention 
behind most of the points made therein. Even though some of the points are 
based on assumptions caused by lack of detailed knowledge of the proposed 
legislation, we- recommend that the brief be sent as soon as possible to the 
Provincial Government in order that it have maximum effect in influencing the 
proposed Provincial legislation. Specific resolutions from Council are 
requested approving those parts of the brief found acceptable, excluding those 
parts found not acceptable, and adding any suggestions that Council may wish 
to include. 

CONSIDERATION 

The City Engineer and Director of Finance submit the attached brief 
for CONSIDERATION and amendment by Council." 

The City Manager submits the above report of the City Engineer and 
the Director of Finance for CONSIDERATION and RECOMMENDS that following 
some preliminary discussion in Council, the brief be referred to a 
joint meeting of Finance and Transportation Committees on Thursday, 
April 28, 1977, with authority to finalize the brief. 


FOR CGUMCIL ACTION SEE PAGE(S)i2l?.. 
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April 25, 1977 


TO: 


Vancouver City Council 


SUBJECT : 


Kitsilano Pool 


CLASSIFICATION: 


CONSIDERATION 


Council, on March 29, 1977, requested "an up-to-date status report on the Kitsilano 
Pool, including financial aspects and relative information from all parties involved." 

In view of Council's wish to proceed to a Public Hearing and the importance of health 
considerations as a basis of the proposal to replace the Pool, the following in- 
formation is provided by the Medical Health Officer: 

"By letter of March 18, 1976 (copy to Mayor and Aldermen), I informed the 
Board of Parks and Public Recreation of the status of the Kitsilano Pool. 
Copies of that letter, together with a copy of the Regulations under the 
Health Act, are attached. The safety and health issues are detailed in 
this letter. (The conditions of the Pool are the same today as they were 
then. ) 

The Minister of Health, The Honourable R. H. McClelland, in a letter dated 
May 25, 1976, permitted the Pool to remain open for the summers of 1976 
and 1977 provided: 

"1, the safety and sanitary conditions in and around the Kitsilano 
Pool during the swimming seasons are satisfactory to Dr. Bonham; 

2. a contract has been let for an approved replacement facility by 
May 1, 1977, with construction to commence following the 1977 
swimming season; and 

3, that no further requests for extensions will be made by the City 
of Vancouver." 

These conditions were accepted by Mayor Phillips in a letter dated July 12, 
1976, and this acceptance was acknowledged by Mr. McClelland on July 21, 1976. 

The current status of the Pool is that, unless a contract has been let by 
May 1, 1977, for a replacement facility, the Pool may not open for this summer 
season. 

Council may wish to pursue this matter further with the Health Minister as my 
discretionary latitudes are now exhausted. 

The Kitsilano tidal pool does not meet basic safety and water quality standards 
as reflected in the 1967 Swimming Pool Regulations (Health Act). 

Prior to 1967, there was seme upgrading of Second Beach and Lumberman's Arch 
Pools but, although they don't conform to current regulations, they were at 
least converted to recirculating pools. They lack many of the basic safety 
features of the Regulations and are therefore non-complying. In 1967, the 
worst pool operated by the Board of Parks and Public Recretation was New Brighton 
Pool. In this case, the pool water was obtained from a polluted Burrard Inlet. 
This pool received first attention in the enforcement of the Swimming Pool 
Regulations, and was replaced by a modern (complying) pool. 

It is clear that Second Beach and Lumberman's Arch Pools will also have to be 
replaced, but Kitsilano Pool is the current priority. In preparation for the 
public meeting held August 30, 1976, at the Vancouver Planetarium (meeting 
sponsored by the Kitislano Community Forum), one of the participants (I do not 
recall his name) researched the files of the Vancouver Sun, and reported eleven 
deaths on record since the opening of the Pool in the 1930's. This information 
raised the question as to whether the City had any increased liability in the 
event of being sued because the pool was knowingly being operated in a state of 
non-compliance with existing statutes. Mr. Fleming, Director of Legal Services, 
confirmed that in his opinion the City is more vulnerable in these circumstances.' 
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CITY OF VANCOUVER 


SPECIAL COUNCIL MEETING 


A Special Meeting of the Council of the City of Vancouver 
was held on Thursday, October 22, 1970, in the No, 1 Coinmittee Room 
at 11:55 a.m. with the following Members of the Council present: 

PRESENT: Aldermen Bird, Broome, Calder, 

Linnell, Phillips and Rankin, 

ABSENT: His Worship the Mayor (Civic Business) 
Alderman Hardwick (Civic Business) 
Alderman Wilson (Civic Business) 
Alderman Sweeney 
Alderman Adams 


CLERK TO 
THE COUNCIL: 


M. James 


MOVED by Aid, Bird, 
SECONDED by Aid, Broome, 

THAT, in the absence of His Worship the Mayor and Alderman 
Hardwick, the Deputy Mayor, Alderman Linnell take the Chair, 

- CARRIED, 


Report of the Standing Committee 
on Health and Welfare 'In Camera' 
dated October 22, 1970 


MOVED by Aid, Broome, 
SECONDED by Aid, Phillips, 

THAT the report of the Standing Committee of Council on 
Health and Welfare 'In Camera' dated October 22, 1970, be adopted, 

- CARRIED, 

The Council then adjourned. 


****** 


The foregoing are Minutes of a Special Meeting of the Council 
on October 22, 1970, 
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(1) The Kitsilano Pool cannot be operated this summer as a contract for 
construction cannot be let by May 1, 1977. 

(2) Council may wish to request the Minister of Health to grant permission ' 
to operate Kitsilano Pool provided planning for its replacement is 
continuing.' 

The City Manager submits for Council's CONSIDERATION the question 
of requesting the Minister of Health to permit operation of 
Kitsilano Pool in 19 77, in view of the continued progress in 
planning for a replacement facility. 


FOR COUNCIL ACTION SEE PkQE[S)h3.Q. 
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PART REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


April 14, 1977 


A meeting of the Standing Committee of Council on Finance 
and Administration was held in the No. 3 Committee Room, third 
floor. City Hall on Thursday, April 14, 1977 at approximately 
3:30 p.m. 

PRESENT ; Mayor Volrich, Chairman 

Alderman Brown 
Alderman Gerard 
Alderman Gibson 
Alderman Marzari 
Alderman Puil 

COmiTTEE CLERK: G. Harden 


RECOMIIENDATION 


1 . Health Questionnaire for City Employees 

On March 15, 1977 City Council passed a motion that the City 
employees' 'Employment Health Record' be reviewed by the appropriate 
staff to delete all questions which are not germane to all employees. 

The Committee considered a Manager's report dated April 1, 1977 
(copy circulated) listing employers who use similar health question- 
naires. Their use is linked directly to existence of an Occupational 
Health Service which Vancouver has had for many years, while most 
employers do not provide such service. 

The portion of the questionnaire in dispute is for females only 
and it was reported they are included because: 

1. they are part of the complete medical history. 

2. no gynecological examination is made by the physician. 

3. the type of problems covered are a significant cause of 

absences from work, and can often be alleviated by 
medical attention. 

Corresponding male-only questions are covered in the physical 
examination and verbal questioning. 

Employers who have eliminated the special section on females 
are getting the same information more informally during the medical 
interview. Most employees would probably prefer to give the informa- 
tion personally to a physician, and the City Manager recommends that 
the City's questionnaires be changed accordingly. 

Copies of Dr. L. W. Hartwell's position paper dated November 2, 
19 71, and his 19 76 Annual Report on the number of medical examinations 
and miscellaneous services, was circulated for information. Dr. Hart- 
well stated it would be more efficient to leave the questions in but 
he is agreeable to having them removed and ask them verbally. 
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standing Committee of Council 1-2 

on Finance and Administration 
April 14, 1977 

Clause #1 continued : 

Following discussion it was 

RECOMMENDED 

A. THAT the Director of Occupational Health Services 
continue to collect medical information and histories 
for City employees . 

B. THAT the Director of Occupational Health Services be 
authorized to continue to use a questionnaire for this 
purpose . 

C. THAT the Director of Occupational Health Services be 
instructed to eliminate the questions "for females 
only" from the questionnaire on the understanding that 
such information would be elicited during the medical 
interview . 


2 . Four-Day Week - Turn Down Traffic Volume 

The four-day week commenced for the majority of inside City 
staff on August 9, 1976, as an adjunct to the Turn Down Traffic 
Volume Program. The Letters of Understanding which were signed with 
the Unions involved (V.M.R.E.U., R.N. A. B.C. and I.B.E.W.) provided 
that the period from August 9 until December 31, 1976 would be an 
initial trial period. These letters further specified that if the 
arrangement were continued into 1977, either the City or the Unions 
could request a reversion to the five-day week, and such reversion 
would occur not later than 30 days after receipt of the request. 
Any extension beyond December 31, 1977 would have to be by mutual 
agreement of all parties. 

In December of 1976, the Director of Personnel Services reported 
to Council on the results of the trial period and at its meeting of 
December 14, 1976, Council approved his recommendation that: 

The four-day week work schedule be continued until 
December 31, 1977, subject to the proviso that it may 
be cancelled either by the City or the Unions involved 
on 30 days notice, and further, subject to a more detailed 
assessment of staff productivity. 

Also, Council approved the recommendation of the City Manager 

that: 

The City Engineer and Director of Personnel Services make 
a progress report to the Finance and Administration 
Committee at 3 month intervals. 

The Committee considered a Manager's report dated March 31, 19 77 
(copy circulated) wherein the Director of Personnel Services reported 
on a survey of Department Heads regarding the impact of the four-day 
week. Evidence collected indicates it is working with the exception 
of a communication problem. Some of the advantages emerging from the 
survey are : 
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standing Committee of Council 1-3 

on Finance and Administration 
April 14, 1977 

Clause #2 continued : 

- Predictions of cost savings in three large Departments 

- Advantage of "quiet" periods and little indication of 
employee fatigue at the end of the day 

- Improved sick leave experience 

- Clear indications of improved employee morale. 

The City Engineer reported that the impact of the four-day week 
schedule on the Turn Down Traffic Volume was positive, although not 
substantial . 

Representatives of the V.M.R.E.U., R.N. A. B.C. and the I.B.E.W. 

favoured continuing the four-day week experiment. They did not 
have any significant problems to report. 

It was noted that the Building, Plumbing, Electrical and 
Industrial Waste Inspectors are on a four-day week with the usual 
working hours of 8:30 a.m. to 5:30 p.m. The Director of Permits and 
Licenses has suggested that working hours of 8:00 a.m. - 5:00 p.m. 
would be more efficient. 

The Committee was concerned about the communication problems 
with key officials and felt this to be the major area of concern. It 
was reported that some employees are advising callers that staff 
are away instead of referring them to alternate staff. It was 
suggested that the next report give more specific information on areas 
of concern and ramifications. 

Following further discussion it was 

REC0I4MENDED 

A. THAT the four-day week work schedule be continued until 
July 30, 1977 subject to the proviso that it may be 
cancelled either by the City or the Unions involved on 

30 days notice as specified in the Letters of Understanding. 

B. THAT, as previously directed by Council, a further progress 
report be submitted to the Finance and Administration 
Committee at the end of June, 1977. 

C. THAT the hours of work of the Building, Plumbing, Electrical 
and Industrial Waste Inspectors be adjusted to 8:00 a.m. to 
5:00 p.m., subject to the concurrence of the two Unions 
involved . 

D. THAT the City Manager and the Chairman of the Finance 
Committee designate which key officials will be required 
to work a five-day week, to improve internal communication. 


The meeting adjourned at approximately 5:15 p.m. 
**************** 


FOR COUNCIl ACTiON SEE PAGtfS) . 48.0 
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PART REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


APRIL 21, 1977 


A meeting of the Standing Committee on Planning and Development 
was held in the No. 2 Committee Room, Third Floor, City Hall, on 
Thursday, April 21, 1977 at approximately 12.30 p.m. 


PRESENT : Alderman Harcourt, Chairman 

Alderman Brown 
Alderman Gibson 
Alderman Kennedy 
Alderman Puil 

ALSO PRESENT ; Alderman Ford 

Alderman Gerard 

CLERK TO THE 

COMMITTEE : M.L. Cross 


RECOMMENDATION 

1. Commercial Development - Phase 1 Area 6, False Creek 

At its previous meeting on April 7, 1977, the Committee con- 
sidered the following reports of the City Manager: 

(a) report dated April 1, 1977, submitted for the Con- 
sideration of the Committee, in which the Director 
of Planning requests clarification of policy 
regarding the commercial development proposed for 
the waterfront walkway of False Creek, and describes 
eight alternatives for the development on this site. 

(b) report dated April 4, 1977, submitted for the 
Information of the Committee, in which the Develop- 
ment Consultant reports on meetings held with 
resident groups relative to the proposed develop- 
ment at Caesar's Bridge. 

(The reports are on file in the City Clerk's office). 

The Committee had been advised that the development permit 
application for this development indicating 3,528 sq. ft. of com- 
mercial floor space and 5 residential units with the heights of 
buildings varying from one-storey for commercial use to three 
storeys for the residential use, was considered by the Development 
Permit Special Staff Committee. They concluded that Council's 
guidance in the following two areas was required before the develop- 
ment permit application could be approved by the Development Permit 
Board : 

(1) Use - the appropriateness of private residential 
use on this site. 

(2) Continuous Walkway Along Water's Edge - the intent, 
with respect to the waterfront walkway, of the 
statement in the Area Development Plan for Area 6 
where it states "Buildings may be located over 
walkway' 
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Part Report to Council 
Standing Committee of Council 
on Planning and Development 

April 21, 1977 (II - 2) 


Clause 1 Continued: 


The Director of Planning, with the concurrence of the City 
Engineer, recommended: 

'1. No private residential use shall be permitted for 
this site. 

2. Small-scale retail commercial, appropriate profes- 
sional offices, and community facilities are the 
appropriate uses for this site. 

3. Provided the above two recommendations are accepted, 
then the statement "Buildings may be located over 
walkway" can be interpreted to permit a small-scale 
commercial development to be constructed at the 
water's edge in this location, with the walkway 
behind the development on the land. ' 

The City Manager put forward these recommendations for the 
Committee's consideration. 

After hearing from the Development Consultant and representa- 
tives of the residents group of Enclave 27, discussion centred 
on whether the residential component should be eliminated and be 
replaced by small-scale retail commercial, appropriate professional 
offices and community facilities as suggested by the Director of 
Planning . 

Rather than proceed with a redesign, a member of the University 
Non-Profit Building Society requested that the Society be given an 
opportunity to see if they could find a way to cover the costs 
of eliminating the development. 

The difficulties that would be involved with increasing the 
ground rents were pointed out and it was suggested that the 
University Group could raise the necessary capital or a local 
improvement could be levied on all the residents of the University 
development. 

The Committee therefore recommended on April 7, 1977: 

'That the matter be deferred for two weeks to enable 
the University Non-Profit Building Society to present 
a proposal to the Committee on whether they would pay 
the total costs involved for 

(i) the elimination of the residential component 
or 

(ii) the elimination of the entire development 

either by raising the necessary capital or by agreeing 
to local improvement charges being levied against all 
the residents of the University Non-Profit Building 
Society development.' 


* * * * * 
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Part Report to Council 
Standing Committee of Council 
on Planning and Development 

April 21, 1977 (II - 3) 

Clause 1 Continued ; 

A member of the Committee suggested that there were three 
issues to be discussed before the Committee committed itself to a 
decision on one particular development: 

(a) the total plan of the south side of False Creek 
including the components the architects wished to 
see in the whole False Creek development, the 
relationship of open space and the question of the 
public walkway, 

(b) the economics of the whole False Creek development 

(c) the planning process - is the approved concept plan 
for Phase 1 really what is wanted now - should we 
return to the concept of no housing and 100% 
commercial on this site. 

Mr. Spaxman, Director of Planning, stated that as Chairman 
of the Development Permit Board he needed a clear direction from 
the Committee as to the form of development and uses allowed or 
a decision that there would be nothing on the site. 

He stated that after listening to the debates, discussions 
and possible compromises, he has reached a decision to withdraw 
his recommendation 'that no private residential use shall be 
permitted on this site'. 

Mr. R. Rabnett, Co-ordinating Architect, advised that Council 
approved a development at Caesar's Bridge in the Concept Plan for 
Phase 1 to create a focal point in the False Creek development. 
It is an essential part of the whole development and necessary to 
bring life to the area for the citizens of Vancouver. 

Mr. H. Creighton, Comptroller of Budgets and Research by 
letter dated April 12, 1977 (copy circulated) advised the University 
Non-Profit Building Society of the following costs involved to 
compensate the City if the commercial/residential development on 
the waterfront did not proceed: 

Financing Total Residential 

Option Development Component 

(a) Ground rent $ 17,290/annum $ 12,100/annum 
(amortized over 

30 years) 

(b) Local improvement $ 22,625/annum $ 15,840/annum 
(paid off over nor- 
mal 15 year period) 

(c) Cash $ 166,000 $ 116,200 
(lump sum payable 

January 1, 1978) 

He stated that the Director of Legal Services had advised that 
a local improvement levy would not be feasible or legal. He re- 
iterated the concerns with respect to increasing the ground rents. 

If the residents agree to pay a monthly sum of $750.00 or a 
yearly payment of $9,000, Mr. Creighton advised that this was 
approximately one-half of the amoiant the City had requested they pay, 
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Part Report to Council 
Standing Committee of Council 
on Planning and Development 

April 21, 1977 (II - 4) 


Clause 1 Continued 


Dr. J. Skala appeared on behalf of the Interim Strata Council 
of Enclave No. 27, False Creek. He advised that the function of 
the University Non-Prof it Building Society in this project was 
finished as they had sold the units to the 50 residents - they 
are at present only tenants until the strata plans are approved. 

In his brief dated April 19, 1977 (copy circulated) Dr. Skala 
points out that the residents of Enclave 27 realize there would 
be an improvement of quality in their units if there was no develop- 
ment at Caesar's Bridge but there would be improvement for adjacent 
developments and all the public as well. They requested this be 
taken into consideration in the amount they were expected to com- 
pensate the City. Detailed calculations of their proposal are 
attached as part of the brief. He also advised that the monthly 
s\m of $750 or the yearly sum of $9,000 was not their estimate of 
the value to the City but the maximum payments the residents could 
afford. He requested the Committee to reconsider any development 
at Caesar's Bridge and if the Committee feels the citizens of 
Vancouver should be involved, ask them at a Public Hearing. 

Mr. Harry Burke, a member of the University Non-Prof it Building 
Society, (not a member of the Interim Strata Council of Enclave 27) 
stated that it was his understanding that 75% of the residents of 
Enclave 27 were to receive a subsidy. Only 2 0% of them receive it. 
The City should exercise its due authority and buy back the property 
if the Society did not live up to its mandate. 

Dr. Restrepo, a member of the Interim Strata Council and 
Treasurer of the University Non-Profit Building Society advised 
that there was to be an average income of $17,000 including families, 
couples and singles. Some residents exceeded this and helped to 
finance the lower income residents. Some who previously met 
the $17,000 income have now increased their income. The Society 
sold units to members who were willing to put up the necessary 
financing for the project, and endeavoured to fill the vacancies 
in accordance with the guidelines in the Development Consultant's 
office i.e. to have an average income of $17,000. They proceeded 
on the understanding that the City agreed they met the financing 
requirements . 

Mr. Creighton advised that he did not feel the Society was in 
breach of agreement with the City. 

Mr. F. Stanzl, sponsor of the Caesar's Bridge development 
stated that within the limitations of the guidelines and requirements 
given to him by the City, he was trying to come up with the best 
development possible for Caesar's Bridge, including redesigns to 
compromise the residents groups. As Co-ordinating Developer, he 
stated that not only was a development in this area necessary 
for the financing formula of Phase 1, it was a necessary vital 
link in the whole False Creek development. 

In reply to a suggestion of relocating the development, Mr. 
Sutcliffe stated that this would be an amendment to the Area 
Development Plan and would require a Public Hearing. 

Mr. E. West, Streets Engineer, stated that the drainage of 
the whole area is concentrated and picked up by a sewer in the 
suggested relocation area. The present scheme allows for the 
sewer line but if the development were relocated, the cost of 
moving the sewer line would be $60,000. 
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Part Report to Council 
Standing Committee of Council 
on Planning and Development 

April 21, 1977 (II - 5) 


Clause 1 Continued 


The members of the Committee expressed concern about 

(a) the height of the buildings with particular reference 
to the gables of the residential portions , 

(b) whether in fact there should be any residential 

(c) the floating walkway. 

Some members of the Committee felt that the scheme as 
presented could be approved but wanted the height of the buildings 
scaled down. 

Alderman Brown stated that she felt the waterfront should 
be for public use and not residential and made the following 
motion which she requested be recorded even though the Committee 
did not vote on it: 

•that the residential component be withdrawn from the 
development. ' 

Alderman Kennedy wished to be recorded as in agreement with 
Alderman Brown. Alderman Gibson requested to be recorded as 
opposed to any development overhanging the seawall. 

The Committee 

RECOMMENDED 

THAT the design concept presented to the Committee this 
day be approved in principle but the Development Permit 
Board be requested to take into consideration in their 
discussion of the development permit application, the 
fact that the Committee would prefer to see the height 
of the buildings scaled down and the floating walkway 
component reconsidered. 

(Alderman Gibson wished to be recorded as opposed to 
approving the concept in principle) . 


FOR COUNCIL ACTION SEE PA6E(S)i?.BO. 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


April 21, 1977 


A meeting of the Standing Committee of Council on Finance and 
Administration was held in the No. 3 Committee Room, third floor. 
City Hall on Thursday, April 21, 1977 at approximately 3.30 p.m. 

PRESENT ; Mayor Volrich, Chairman 

Alderman Brown 
Alderman Gerard 
Alderman Gibson 
Alderman Marzari 
Alderman Puil 

COMMITTEE CLERK: G. Barden 


RECOMMENDATION 


1 . 1977 Revenue Budget Estimates 

The Committee considered a Manager's report dated April 19, 
1977 (copy circulated) wherein the Director of Finance reported on 
1977 revenue budget estimates as of April 12, 1977. The budget 
deficit after budget review was $3,947,508. On April 19, 1977 
Council approved $179,054 of Departmental appeals. Council also 
brought $1,000,000 of surplus into revenue for 1977. 


Subsequent to the budget estimates being reviewed by the Finance 
Committee on April 12, 1977, the following adjustments to revenue 
and expenditure estimates were made: 


Revenues 


1. Revised estimate on tiie income to be generated 

from tiie Parks income Operations $ 36,300 

2. Revised estimate of expected revenue from 

Water Rates 20,525 

3. Adjustment of prior year surplus from tiie 

Sinking Fund ('»5,000) 

k. Revised estimate of general tax proceeds at 
19.00 mill levy (1976 level) as per confirmed 

Assessment roll (after Court of Revision) (335.900) 

Net Revenue Decrease $ (324,075) 


Expend i tures 

1. Expenditure increases recently approved by Council 

By-law fines collections - staffing $ 52,101 

Banner brackets 8,000 
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REPORT TO COUNCIL 

STANDING COMMITTEE ON HEALTH AND WELFARE 

OCTOBER 22, 1970 

An 'In Camera' meeting of the Standing Committee of Council 
on Health and Welfare was held in the No. 1 Committee Room, City Hall, 
on Thursday, October 22, 1970, at 10:55 a.m. 

PRESENT : Alderman Linnell (Chairman) 

Aldermen Bird, Broome, Calder, 
Phillips and Rankin. 


ABSENT 


CLERK TO 

THE COMMITTEE 


His Worship the Mayor (Civic Business) 
Alderman Hardwick (Civic Business) 
Alderman Wilson (Civic Business) 
Alderman Sweeney 
Alderman Adams 

M. James 


The Minutes of the meeting held October 1, 1970, including 
'In Camera' Minutes of same date, were adopted. 


The following recommendations of the Committee are sub- 
mitted for the action of Council: 

RE COMMENDAT IONS 

1 . Social Service Department 
Re-organization 

At the last meetings of the Committee, the topic of the 
Re-organization of the Social Service Department was under considera- 
tion, and also under consideration was the report of the Board of 
Administration dated September 25, 1970, entitled "Social Service 
Department - Establishment of Financial and Administrative Division" 
which was referred to the Committee by the action of Council at its 
meeting of September 29, 1970. 

In response to the first recommendation of the report of 
the Board of Administration, your Committee heard, as requested, 
from the Municipal and Regional Employees ' Union who was represented 
by Mr. R.C. Ross, Business Manager, and Mr. Ken Derby, President, 
and Mr. E.D. Hepting, Supervisor of Control and Accounting Depart- 
ments, City Social Service Department, and Mr. D.C. McDonell, East 
Unit Director, City Social Service Department. The representatives 
of the Union submitted to your Committee a "Report of the Social 
Service Department Employees on Reorganization of the Department" 
dated October 13, 1970. The submission contained 10 specific points 
and 6 specific recommendations. 

The members of the delegation amplified the written sub- 
mission by oral comment and example and replied to questions posed 
by Members of the Committee. 

The Committee discussed seriatim the points (a) to (n) in 
the report of the Board of Administration dated September 25, 1970, 
and discussed at length further points to be included and, after 
explanation on the matters before the Committee by the Board of 
Administration and Administrative Analyst, 
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Standinq Committee of Council 
on Finance and Administration 
April 21, .1977 


III - 2 


Clause #1 continued: 


2. Miscellaneous adjustments made during Budget Review 
but omitted from the previous report in error 


Museum (69,665) 

Cordova House - City share 6l,AlO 

Britannia Services Centre 'fOO 

Health - Cemetery 1,335 

Park Board - Income Operations (35,000) 

Water Uti 1 ity adjustment 36,85'f 

Park Board - Recreation 65,355 

Net Expenditure Increase $ 120,790 


Summary of Current Budget Adjustments and Deficit 

Budget Deficit, as per previous report $ 3,9'f7,508 
Add: 

Departmental appeals approved 179,05'f 

Other budget adjustments - expenditures 120,790 

- revenues 32'f,075 


'f,571,'f27 


Deduct : 

Prior year surplus on revenue 1,000,000 


Current Budget Deficit $ 3,57l,if27 


In order to produce a balanced budget and eliminate the budget 
deficit of $3,571,427 the mill rate will have to be increased by 
0.791 mills to 19.791 mills. This will result in a 4.16% increase 
in the rate of taxation for general purposes over 1976 levels. 

The Committee expressed disappointment over the necessity to 
increase the tax rate over 4%. It was explained that the unexpected 
deficit of $3 35,900 created by the exemption of the N.H.B. property 
from the tax roll coupled with the generous approvals granted in 
the Departmental appeals, has increased the tax levy to over 4% in 
order to balance the budget. It was noted that the City has 
applied to the Federal Government for a grant to make up the 
deficiency on the N.H.B. property tax exemption. 

Following further discussion it vas 
RECOMMENDED 

A. THAT the Revenue and Expenditure adjustments of the 
budget be approved as outlined above. 

B. THAT the mill rate for general purposes be set at 
19.791 mills. 


2 . 'Quarterly Review' 

On April 19, 1977 City Council referred a Manager's report 
dated April 15, 19 77 (copy circulated) on the 'Quarterly Review' 
to the Finance Committee for consideration and report back. 

The Director of Planning, in the Manager's report, outlined 
the purpose, costs, distribution policy and future directions of 
the 'Quarterly Review'. 
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standing Committee of Council 
on Finance and Administration 
April 21, 19 7 7 

Clause #2 continued: 


The Director of Social Planning reported on the 'Urban Reader' , 
a publication of the Social Planning Department. It was suggested 
that brief descriptions of both these publications be included in 
the information brochure which is to be distributed with the property 
tax notices. This would provide interested citizens with the 
opportunity to learn more about their City and activities of the 
City Departments and how they might be affected by City actions . 

Following discussion it was 
RECOMMENDED 

A. THAT brief descriptions of both the 'Quarterly Review' 
and 'Urban Reader' be included with the tax notice, 

and further f advise that copies of the 'Quarterly Review' 
may be obtained by contacting the Planning Department, 
and the 'Urban Reader' by contacting the Social 
Planning Department. 

B. THAT the Director of Planning and Director of Social 
Planning report back by September, 19 7 7 on the number 
of requests that were received for copies of the 
'Quarterly Review' and 'Urban Reader', a decision on 
whether or not the booklets will be distributed free 
of charge to be made at that time. 


3 . 1977 Grants 

The Committee considered a Manager's report dated April 18, 
1977 (copy circulated) wherein the Director of Finance recommended 
that in future years a special meeting (s) of Council be held to 
deal with the total initial grant requests in March when some 
indication of the overall budget position is known. 

Attached to the Manager's report was a format of the total 
grant position for 1977 with comparisons for 1976. It was noted 
that this format would be further studied and approved upon for 
use in the presentation of future grant reports. 

Following discussion it was 

RECOMMENDED 

A. THAT the initial grants be submitted to a special meeting 
or meetings of Council not later than March in each year. 

B. THAT the Director of Finance and the Director of Social 
Planning prepare a format for consideration by the 
Finance and Administration Committee later this year 
that would be used for presentation to the special 
meeting (s) of Council in future years while dealing with 
grants . 


RECOMMENDATION AND CONSIDERATION 


4 . 19 77 Cultural Grants 

The Committee considered a Manager's report dated April 15, 
1977 (copy circulated) and an Appendix outlining cultural grant 
requests for 1977. 


Cont'd . . 
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on Finance and Administration 
April 21, 1977 

Clause #4 continued: 


The report separated the grant requests into six categories. 
A summary of the category totals is as follows: 

Total 1976 Civic Cultural Grants 
Total 1977 Civic Cultural Grant Requests 
Total 1977 Social Planning Recommendations 
Contingencies 

Total 1977 Estimated Cultural Grant Appropriations 

not including Centennial Museum, Vancouver 

Art Gallery or Civic Theatre Deficits $527,548 


Following discussion the Committee took action as follows: 
CONSIDERATION : 

The following motion resulted in a tie vote and is therefore 
submitted to Council for consideration: 

A. THAT a grant of $3,500 be approved for the Arts Club 
Theatre for 19 77. 


(At this point in the meeting the Mayor had to leave due to 
other commitments and Alderman Brown assumed the Chair.) 


RECOMMENDATION : 

B. THAT City Council approve the following grants as 
recommended by the Committee subject to conditions 
outlined by the Social Planning Department for rental 
of Civic Theatres where applicable: 

Committee's 

Organization 1976 Grant 19 7 7 Request Recommendation 


Anna Wyman Dance 

$ 4,300 

$10 ,000 

$ 4,500 

Breadbaker Puppet Theatre 

2,700 

2,900 

2 ,500 

Carousel Theatre 

2,000 

5,000 

3,000 

New Play Centre 

1,000 

3,000 

3,000 

Westcoast Actors Society 

1,500 

3,000 

3,000 

City Stage 

20 ,000 

14,000 

11,500 

Four Choir Festival 


1,500 

1,500 

Jabberwocky Theatre for 




Children 

2,160 

5,000 

2,500 

Pacific Ballet Theatre 

1,500 

2 ,500 

1,750 

Paula Ross Dance Society 

1,500 

2,315 

1,750 

Tamahnouse Theatre Workshop 




Society 

2,160 

5,000 

3,000 

Vancouver Bach Choir 

2,300 

2,875 

2,300 

Vancouver Chamber Choir 

1,500 

1,906 

1,600 

Vancouver Junior Club for 




the Performing Arts 

1,000 

1,000 

1,000 

Acme Theatre 

1,500 

2,000 

2,000 

Axis Mime Theatre 


2,000 

1,000 

Green Thumb Players 


2,000 

1,000 

Immram Dance Theatre 


10,000 

500 

Janus Theatre 


7,080 

1,000 

Mountain Dance Theatre 


9,000 

1,000 

Prism Dance Theatre 


1,000 

1,000 

The Town Waytes 


5,000 

1,000 

Vancouver Community Arts 




Chamber Players 


938 

500 

Folkf est 

20 ,000 

25,000 

20 ,000 


$408.346 

7 7 5.802 
493, 5iU 

34,018 


Cont'd 


723 


standing Committee of Council m ~ - 

on Finance and Administration 
April 21, 1977 

Clause #4 continued : 

Committee ' s 

Organization 19 76 Grant 19 77 Request Recommendation 


Vancouver Society for Days, 

Months & Years to Come - 1,500 1,000 
Vancouver City Hall 

Choristers 400 2,400 1,000 

B.C. Boys Choir 2,000 2,500 2,000 

Friends of Chamber Music 300 345 345 

Native Daughters of B.C. 2,300 800 800 

Sculptors' Society of B.C. 1,000 2,000 1,000 

Vancouver Ballet Society 500 1,500 750 
Vancouver Society for 

Early Music 4,860 5,500 4,860 

Courtney Youth Music Centre - 500 500 
Gastown Historical Area 

Society (Gastown Merchants) 7,662 10,000 7,662 

Mt. Pleasant Neigh- 
bourhood Association $ - $ 200 $ 200 

Canadian Music Competi- 
tions Inc. 500 1,000 500 

Community Music School 

of Greater Vancouver 11,000 58,500 12,000 

Fine Arts Committee-Chown 

Memorial United Church - 350 350 

International Actors ' 

Workshop Society - 2,704 1,952 

Kiwanis Music Festival 500 500 500 

Vancouver Little Theatre 1,000 5,169 1,500 

Vancouver Theatre in the 

Park 15,820 25,000 5,000 

Festival Concert Society 2,625 7,250 5,250 

East Side Theatre Front 

Society - 1,500 750 

Vancouver Opera Association 24,893 28,750 28,750. 


C. THAT a grant of $38,500 be approved for operating 
expenses and $17,250 for rental expenses to 
the Vancouver East Cultural Centre for 19 77. 


D. THAT a grant not to exceed $1,500 to cover cost of 
street closure expenses be approved for the Greek 
Festival for 1977. 


E. THAT the grant request for the Heritage Festival 

for the 1977-78 season be deferred and be resubmitted 
following the 1976-77 Heritage Festival. 

F. THAT the grant request to the Playhouse Theatre be 
deferred pending a further joint report from the 
Director of Finance and the Director of Social Planning. 

G. THAT the grant request for the Vancouver Symphony 
Society be deferred pending a joint report from the 
Director of Finance, Director of Social Planning and 
the Director of Legal Services. 

H. THAT additional grants not be approved for the following 
organizations who have already received grants in 1977: 


Vancouver New Music Society 
Sea Festival 

Variety Club of Western Canada. 


Cont'd 
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on Finance and Administration 
April 21, 1977 

Clause #4 continued: 


I, THAT grants not be approved for the following organizations: 

Afro Jazz, Drum & Dance Workshop 

B.C. Multicultural Theatre Association 

Centre Culture! Colombien 

National Youth Orchestra Association 

Pacific Cinematheque Pacifique 

St. Patrick's Day Parade 

B.C. Beefeater Band 

Inter-Universe Assoc. Enterprises 

Musqueam Indian Band 

Ne Chi Zi Guild Society 

One World Festival Society. 


The grants recommended for approval total $20 5,819 plus 
$29,652 previously approved by Council for a total of $235,471 
cultural grants approved for 1977. 


The meeting adjourned at approximately 5:15 p.m. 
*************** 


FOR COUtiQL ACimi SEE PAGEiS)m.L9.^i 
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REFERS TO CLAUSE #1 OF 
MANAGER'S REPORT REPORT III 

April 21, 1977 

TO: Vancouver City Council 
SUBJECT: 1977 Revenue Budget Estimates 
CLASSIFICATION: RECOMMENDATION 


'In accordance with the requirements contained tn the Vancouver Charter, the 
Director of Finance submits the summary of the Revenue Budget Estimates for 
the year 1977 which is attached as Schedule "A" and which: 

1. gives effect to the adjustments made during Budget Review, and as 
recommended by the Committee on Finance and Administration on 
April 12 and 21, and by City Council on April 19 

2. is based on a tax rate of 19.791 mills for general tax purposes as 
recommended by the Committee on Finance and Administration on April 21. 

The adjustments to the 1977 Revenue Budget Estimates, as originally submitted 
by Civic Departments and Boards, which produce a balanced budget at a tax rate 
of 19.791 mills, are summarized below: 

1977 Revenue Estimates 


Estimated Revenues, as originally submitted, 
including a tax rate for general purposes 
of 19.00 mills (same as 1976 rate! 

Add: Increase in general tax from 19.00 mills to 
19.791 mills and after Court of Revision 
adjustments 

Revised estimate for business taxes 

Contribution from 1976 Surplus on Revenue Budget 

Rentals from P.N.E. 

Adjustment re contribution from sinking fund surplus 

Revised estimates for grant in lieu of taxes, due to 
increased mill rate plus grants for prior year 
taxes from N.H.B. 

Other miscellaneous adjustments - net 


Less: Estimated reduction in Provincial Per Capita 
grant for 1977 


$156,847,376 

2,983,'»'»2 
780,000 

1 ,000,000 
500,000 
269,000 

527,085 
167,666 

163, 07^*, 569 
382.704 


Total 1977 Revenue Estimates, as revised 


$ 162,691 .865 


72iy 


- 2 - 


1977 Expenditure Estimates 

Estimated Expenditures, as originally submitted $166,202,826 

Add: Net adjustments, prior to budget review 3^2,59^ 

Estimated Expenditures, prior to budget review 1 66,5^*5 ,'*20 

Less: Budget review adjustments 

Basic $2,636,802 
Supplementary 1 ,756,007 

A, 392, 809 

Less budget appeals approved by Council 179,05^ 

213, 755 

Estimated reduction in Provincial 
welfare costs 139,800 

^,353,555 
162,191 ,865 

Add: Increase in Supplementary Capital Budget, 

re P.N.E. rentals 500,000 

Total 1977 Expenditure Estimates, as revised $162,691 ,865 


Supplementary Information 


General Purposes Tax Levy 

1. The tax rate required to produce a balanced budget in 1977, after 
amending the Revenue and Expenditure Estimates for adjustments 
recommended by the Finance Comroittee, is 19-791 mills. This is 
an increase of 0.791 mills or approximately k.](>% over 1976. 

2. The General Purposes tax rate of 19-791 mills on the hypothetical 
average single family residence amounts to $^155 for an increase 
of $18 over 1976. 

3. A listing of the tax increases for other taxing Jurisdictions in 
Vancouver plus the impact on the average single family residence 
is presented in the attached Schedule "B'^ 


Provincial Government Grants 


1. Municipal Grant in Aid 

This grant remains at $3^* per capita, but the total 
grant to be received by the City will decline. 

- 1976 grant contained a "catch-up" provision 
related to increased population from 1966-71, 

which will not be received in 1977 $107,991 

- the 1977 grant will be based on the 1976 
Census population. ft is estimated that the 
confirmed population count will be about 
^115, 000, resulting in a decrease in the grant 

of (ii26,256 - iH5,000l x $3^* 382,704 

Total Reduction in Grant $ ^90^695 

2. Revenue-Sharing Grants 

The City's share of the Revenue-Sharing grants will 
remain unchanged for 1977 over the 1976 grant of 
$'1,928,895. 


- 3 - 


Provision for Capital Purposes 

The provision for capital purposes from Revenue is based on a levy 
of 1.85 mills on taxable assessed values for general purposes 
(same as 1976) plus the addition of the $500,000 rental proceeds 
from the P.N.E., bringing the total provision to $8,360,000. 


Prior Year Surplus on Revenue 

Included in the revenue estimates is a contribution from the Revenue 
Fund Surplus account of $1,000,000. This represents a portion of the 
operating surplus realized in 1976, and this contribution is of a 
non-recurring nature." 


Recommenda t i on 

The City Manager and Director of Finance RECOMMEND approval of the 
Resolution adopting the 1977 Revenue Budget Estimates which are 
summarized on Schedule ^'A" attached. 


FOR council hCnou SEE PAG£(S)6S/ ro.£a5' 
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CITY OF VANCOUVER 
SPECIAL COUNCIL - APRIL 28, 1977 
PUBLIC HEARING 

A Special Meeting of the Council of the City of Vancouver 
was held on Thursday, April 28, 1977, at 7:30 p.m., in the 
Auditorium of Eric Hamber Secondary School, 5025 Willow Street, 
for the purpose of holding a Public Hearing to amend the Zoning 
and Development and Sign By-laws. 

PRESENT ; Mayor Volrich 

Aldermen Bellamy, Brown, Ford, Gerard, 

Harcourt, Kennedy, Marzari, Puil 
and Rankin 

ABSENT: Alderman Gibson 

CLERK TO THE COUNCIL : M. Kinsella 

COMMITTEE OF THE WHOLE 

MOVED by Aid.' Marzari, 
SECONDED by Aid. Rankin, 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Volrich in the Chair, to consider proposed amendments to thf=> 
Zoning and Development and Sign By-laws. 

- CARRIED UNANIMOUSLY 

To aid the public present for the hearing, the Clerk to the 
Council read from the agenda that the Council had before it. 

1. Rezoning - Area Generally Bounded by 
Oak Street, West 2 8th Avenue, Heather 
Street and West 32nd Avenue (Shaughnessy 
Hospital Site) 

An application was received from the British Columbia Medical 
Centre to rezone Block 1009, Except Parcel A, D.L. 526, Plan 10359 
being the area generally bounded by Oak Street, West 28th Avenue, 
Heather Street and West 32nd Avenue 

From: (RS-1) One Family Dwelling District and 
(RT-2) Two Family Dwelling District 

To: (CD-I) Comprehensive Development District. 

The CD-I By-law restricts the form of development as 
follows: 

Uses : Hospital 

Customarily Ancillary Facilities such as: 

1. Medical Laboratory 

2. Dietary and Kitchen 

3. Central Stores 

4. Laundry 

5. Off-street Parking and Loading 

subject to such conditions as Council may by resolution prescribe. 

Floor Space Ratio : The floor space ratio of all buildings shall not exceed 0.6. In 
computing the floor space ratio, the floor area of all buildings 
shall include the total area of all the floors of all buildings 
on the site including accessory buildings (measured to the extreme 
outer limits of the building). In addition to the above, parking 
structures may be permitted, such parking structures not to exceed 
a floor space ratio of 0.25. In computing the floor space ratio, 
the floor area of all parking structures shall include the total 
floor area of all the floors of all parking structures on the site 
(measured to the extreme outer limits of the parking structure). 

Height : (a) The height of the buildings shall not exceed two storeys nor 35 
feet, measured from the average finished grade surrounding the 
building, for that area of the site within the following: 


cont ' d. . . . 
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Special Counci]. (Public Hearing), April 28, 1977 

Rezoning - Shaughnessy Hospital 
Site (cont'd) ^ 


(i) an easterly distance of 358 feet measured from the 
property line abutting Oak Street; 

(ii) a southerly distance of 200 feet measured from the 
property line abutting West 28th Avenue; 

(iii) a westerly distance of 50 feet measured from the 
property line abutting Heather Street; 

(iv) a northerly distance of 140 feet measured from the 
property line abutting West 32nd Avenue. 

(b) The height of any building shall not exceed five storeys nor 
60 feet measured from the average finished grade surrounding 
the building for that area of the site encompassed by the areas 
defined in Section 4(a) of this By-Law. 

Off-street 

Parking: A minimum of 1,400 off-street parking spaces shall be provided 

in accordance with Section 12 of the Zoning and Development By- 
Law No. 3575. 

And also subject to the following conditions: 

1. Each stage of development first require a development 
permit with approval of the Director of Planning, after 
advice from the Urban Design Panel and relevant City 
officials, with special attention being given to the 
height, location, exterior finishes, off-street parking, 
off-street loading, vehicular and pedestrian circulation, 
landscaping and treatment of open portions of the site. 

2. That the buildings on the site be as follows: 

(a) Shaughnessy Hospital containing 408 acute care beds 
and 491 rehabilitation, intermediate and extended 
care beds with right of priority use of 870 beds for 
veterans 

(5 storeys plus basement in height) 

(b) A 200-bed acute care pediatric hospital 

(2 storeys plus basement or cellar in height) 

(c) A 90-bed acute care obstetrics hospital , 

(2 storeys plus basement or cellar in height) 

(d) A 150-bed extended care unit 

(3 storeys plus basement or cellar in height) 

(e) A Provincial Laboratory 

(4 storeys plus basement or cellar in height) 

(f) A Logistics Building 

( 1 storey plus basement or cellar in height). 

3. All points of vehicular ingress and egress to the site 
be first approved by the City Engineer and the Director 
of Planning, but in no case shall vehicular access be 
permitted from West 32nd Avenue. 

4. B.C.M.C. to give Council a letter or undertaking that if 
at any time, after a report from the City Engineer and 
the Director of Planning, the 1,400 required off-street 
parking spaces are found to be inadequate, B.C.M.C. will 
provide the necessary off-street parking spaces to 
eliminate the deficiency. 

The Director of Planning recommended approval of the 
application. 

cont ' d. . . , 
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REPORT TO COUNCIL 'In Camera' 

STANDING COMMITTEE ON HEALTH AND WELFARE 2 

OCTOBER 22, 1970 

Clause No. 1 (Cont'd.) 


RE COMMENDS : 

(a) A "Financial and Administrative Services Division" be estab- 
lished in the Social Service Department. 

(b) The Division be organized into three branches, namely: 

i . Clerical Services Branch 

ii. Financial Services Branch 
iii . Accounting Services Branch 

(c) The Division assume responsibility for: 

i. prviding all administrative and clerical services; 

ii . receiving applications, establishing eligibility, 
authorizing and issuing allowances; 

iii . preparing and rendering accounts to obtain reimbursement 
of monies disbursed, approval of accounts payable, 
preparation of Canada Assistance Plan claims; 

iv. other related duties. 

(d) The number of established positions in the Division be 129 as 
detailed in Sections 2 (b) , 2 (c) and 2 (d) on pages 8 to 11 of 
the report and the total complement of the Department remain 
unchanged, in accordance with Council resolution of May 26, 
1970 . 

(e) The office equipment required (two cheque writing machines 
and a mailing machine) be selected by immediate tender call; 
such machines to be rented for the balance of 1970 with an 
option to purchase in 1971 and the rental paid to be applied 
in whole or in part to the purchase price in 1971 . 

(f) The replacement cost of dictating equipment in use by the 
typing pool and telephone service be included as a 1971 budget 
item . 

(g) The City Building Inspector be authorized to review the 
accommodation at 1530 West 8th Avenue (as soon as the Downtown 
space has been approved) so that he may submit recommendations 
for alterations to City Council in 1971 . 

(h) Mileage allowances be granted on a regular basis to the 
incumbents of the following positions: 

i . Division Head 

ii. Clerical Services Branch Head 

iii . Financial Services Branch Head 

iv . Supervisor and nine (9) Social Service Assistants of 
the Eligibility Section. 

(i) The recommendations of the Director of Personnel Services 
at Section 7 (pages 21 to 24) be adopted. 

. . . Cont'd. 
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Rc'zonincj - Sh.iuqtincssy HostJilal 
S i t_e (Conl' J ci ) 

'I'hc^ Diieclor of PlanniiKj rcvicwcMl (lie ^>]'r' icat .ion for Council 's 
inf o rniation . 

Mr. A. C. KelQy of the B.C. Medico] Centre, read a brief 
pointing out tbat tbe proposed development has involved many months 
of consideration and planning, and urged approval. 

Council heard from the following speakers in opposition of 
the proposal. A number of these speakers specifically expressed 
concern over possible parking and traffic problems which may ' be 
caused by the development: 

Mr. H. Gordon-Cooper, Citizens Advisory Committee for 
Shaughnessy Hospital. 

Mr. James R. Smith, Cambie Ratepayers' Association. 
Mrs. Marcie Smorden . 

Mr. D. J^cCougan , Cambie Ratepayers' Association. 

Mr. E. Scroggs, Citizens' Action Committee on Shaughnessy. 

Mr. Roland Johnson. 

Mrs. Anne Lyman, resident. 

In addition, Mr. T. Osborn, resident of the area, suggested 
that only the 150 bed extended care unit be incorporated 
in the present Shaughnessy Hospital. 

Mr. N. Davidowicz addressed Council and put forward suggest- 
ions for improving transit service in the area. 

The following addressed Council in favour of the application: 

Dr. Sydney Israels, Department of Pediatrics, U.B.C. 

Mr. G. H. Tullidge, Chairman of the Board of the Children's 
Hospital. 

Miss King of the Health Centre for Children. 

Dr. Wm. Jory, President of B.C. Medical Association, stated that 
his 4,000 member organization is unanimous in requesting 
immediate approval of the proposed development. 

Mr. C. W. Nash, Chairman of the Board of Trustees of Shaugnessy 
Hospital read a letter from the Hospitai Board requesting 
approval and construction of the new facilities as soon as 
possible . 

Mr. D. Cullen of the Royal Canadian Legion, Pacific Command. 

Mr. Orson Banfield, Chairman of the Hea] th Centre for 
Children Society. 

Mr. Reuben Bronstein, former member of the Shaughnessy 
Citizens' Advisory Committee. 

Ms. Elain Carty, on behalf of the Materna]. Health Committee. 
Ms. Katherine Adler 


Cont'd 
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Rezoning - Shauqbnessy Hospital 
Site (cont M) 


Mr. Robert Wonnor urged that there bo no charge on the 
parking facilities. 

Dr. J.H. Smith, Dr. E.J. Bowmer and Dr. G.D. Kettyls, all 
addressed Council and urged approval of the Provincial 
Laboratory component within the development. 

Mrs. Aileen Hunter of the University Women's Club, suaaested 
a decision be postponed to provide the public an opportunity 
to receive additional information on the development. 

Mr. E. J. Russell stated he was not opposed to the overall 
development but expressed concern regarding parking, 
saying that it was insufficient and that a parking fee 
should not be charged. 

Mr. M. J. Carter, a local resident, asked what assurance 
residents have that there will be adequate parking in order 
that residential streets will not become filled with parked 
cars . 

Mr. A. Lever, expressed concern over parking and traffic 
problems and suggested the development be done in stages 
beginning with the Children's Hospital, that left turn 
lanes be provided on Oak Street and that non-residential 
parking in the area be policed. 


MOVED by Aid. Kennedy, 

THAT the foregoing application by the British Columbia 
Medical Centre, be approved, and that the following 
recommendations of the City Manager be added to the conditions: 

(a) B.C. Medical Centre provide 1,400 parking spaces on the 
Shaughnessy site. These spaces should be conveniently 
located to the building and must have ready access from 
each entrance via an internal driveway system; 

(b) Vehicular access to the site be limited to four points, 
i.e. Oak Street, 28th Avenue near Laurel, Heather Street 
at 29th Avenue, and Heather Street near 31st Avenue; 

(c) B.C. Medical Centre pay the full cost of a left turn bay on 
Oak Street and installation of a pedestrian/vehicular signal 
to provide access to the site, including dedication of 
necessary lands; 

(d) The City Engineer carry out a study of Devonshire Crescent 
to ascertain the best treatment of the street end at Oak 
Street, in order to prevent traffic filtration in the 
residential area; 

(e) B.C. Hydro Transit Authority be requested to examine all 
possible means of improving transit service to the site; 

(f) B.C. Medical Centre pay any costs attributable to expansion 
of the hospital for the upgrading of general transportation 
facilities in the area over the next five to ten years; 

(g) All costs to provide utility services including sewer, water. 
Hydro, telephone and gas be borne by B.C.M.C., arrangements 
to be satisfactory to the City Engineer; 

(h) Utility easements to the satisfaction of the Director of Legal 
Services and City Engineer are to be provided by B.C.M.C. at 
no cost to the City, if required. 


- (carried unanimously) 
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Rezoning - Shaughnessy Hospital 
Site (Continued) 


MOVED by Aid. Brown (in amendment) 

THAT the Provincial Laboratory building be eliminated from 
this application. 

- LOST 

(Aldermen Bellamy, Gerard, Kennedy, Puil and 
Rankin opposed) 


MOVED by Aid. Ford (in amendment) 

THAT a condition be added that all new structures or additions, 
or parking areas or structures, maintain the following setbacks: 

a distance of 60 feet from Oak Street 
a distance of 24 feet from Heather Street 
a distance of 28 feet from 28th Avenue 
a distance of 4 feet from 32nd Avenue. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Rankin (in amendment) 

THAT the following be added to condition No . 4 of the application 

"and make adjustments to the management or 
costs of the parking facility as necessary 
to maximize the use of the parking provided 
on this site" 

- CARRIED UNANIMOUSLY 


The amendments having carried, the motion, as amended, was 
put and CARRIED UNANIMOUSLY. 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Rankin, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Rankin, 
SECONDED by Aid. Harcourt, 

THAT the report of the Committee of the Whole be adopted, 
and the Director of Legal Services be instructed to prepare and 
bring in the necessary amendments to the Zoning and Development 
and Sign By-laws. 

- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 11:15 p.m. 


The foregoing are Minutes of the Special Council Meeting 
(Public Hearing) of April 28, 1977, afdjopted on May 10, 1977, 
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CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 


A regular meeting of the Council of the City of Vancouver 
v;as hold on Tuesday, May 10, 1977, in the Council Chairber, 
(^;ommenciiKj at 2:00 P.M. 


PRESENT : Mayor Volrich 

Aldermen Bellamy, Brown, Ford, 

Gerard, Harcourt, Kennedy, 
Marzari, Puil and Rankin. 

ABSENT : Alderman Gibson (Leave of Absence) 


CLERK TO THE COUNCIL: D.H. Little. 


I'RAYER 


The proceedings in the Council Cham.ber vere opened with 
prayer, offered by Alderm.an Gerard. 


AC KNOWLEDGMENT 

The Mayor acknowledged the presence in the Council Cham.ber of 
f}racie 11 students from, the Hum.anities Class at Eric Ha::aber 
Secondary School, under the direction of their teacher,, Mr. Pawlik. 


'IN cami:ra' meeting 


The Council was advised that there v/ere m.p.tters to be 
considered 'In Cam.era ' later this day. 


A DOPTION OF MINUTES 

Prior to considering the adoption of the minutes of the Special 
Council (Public Hearing) of A.pril 21, 1977, Council noted a letter 
dated May 5, 1977, from. Mr. van Eijnsbergen, Ccuncel for Spools 
Lumber, questioning the resolution of Council on page 5, on the 
rezoning application of Mr. A.T. Gj ernes and the Director of 
Planning, v/herein reference is m.ade to where lum.ber may be stored. 

The v^riter v.-as of the opinion that Council was not specific as 
to tbr proa where lumber could be openly stored. 

AfLe r flue- cm -r idcrat ion , it was 

MOVED Ly Aid. Kennedy 
SECONDED by Aid. Puil 

THAT the follc'ving v:ords be struck from the first resolution 
on page 5, as contained in the m.inutes of the SpecJ.al Council, 
da Led April 21, 1977 : 

'FUPTHEF. THAT the CD-I By-law be amended to include the 
stcrage or ]uinber vrhic}.'. may be .located from a depth of 
140 feet north from Kent Avenue.' 

Cont 'd. . . 


P.o'jular Council, May 10, 1977 

_ - ^'T'OPTION OF M.IHUTES ( Con t ' d ) 

FUPTI'FP THAT, on i-^ago 1, itoip 1 of the Special Council 
minuLoE of April 21, 1977, the voting as shown be amended to record 
Alderman Erov7n as opposing the applicaLion re Earles Street and 
Vanness Avenue. 

- CAPPIEP UNANIMOUSLY 


MOVED by Aid. Kennedy 
SECONDED by Aid. Puil 

THAT the Minutes of the follov/iny meecingi-vbe adopted: 

Specie] Counci .1 (PuI'lic Hearing) April 21, 1977 , 

(af cer aiii.endment as above) ; 

Regular Council, April 26, 1977 , (except i'lie 'In Camera' portion 
Special Council (Public Hearing) AprJ.l 28, 1977 . 


- CARRIED UNANIMOUSLY 


C Ori'ITTEE OF THE WHOLE 

HOVFD by Aid. Bellamy 
SFCOrDFD ).y Aid. Rankin 

THAT Li.'is Council resolve itself Into Commjttee of the Whole, 
ririyor Volrici' i;.i the Chair. 

- CARRIED UNANIMOUSLY 


DELEGATIONS 


1. Cars, Congestion and 

Pollution in the City . 

The Council received a delegation from Mr. Paul Wichlinski, 
who filed a brief dated February IG , 1977, or the topic of cars 
and pollution, particularly as it affects parks in the City. 


2. Proposed Buildings - 2883 

and 28 91/93 Point Grey Road . 

On April 5, 1977- Council deferred a rejiort from the City 
Manager, dated A.pril 1 , 1977 , concerning proporod buildings at 
2883 and 2891/93 Point Grey Road, pending the hearing of a 
delegation from the owners of Killarney Manor at 2890 Point Grey 
Road . 

Mrs. E . Murson addressed the Council and filed a brief giving 
details of the properties in question and ptati.ng that the 
building at 2883 Point Grey Road, would appear to con.travene the 
City's by-laws. Mrs. Murson also requested Council to stop any 
development at 2891/93,. Point Grey Road until satisfaction is 
obtained in so far as the City's objectives and regulations are 
concerned . 

Cont 'd . . . . 


Pc-jul.ar Council, Ivv 10, 1977 
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npTPPATTONS (Cont'd) 


Proposed Euildinqs - 288 3 and 
2 8"! /22- Poii^t Crey Road (Cont' d ) 

Kith the permission of Council, Dr. Telford, representing 
the North-side Point Grey Pr'ad and Cameron Avenue .property owners, 
spoke against the harassm.ent being caused to persons involved in 
building on Point Crey Road, and requested that Council in the 
future, advise area residents vjhen matters of area interest are 
brought before it. 

nOVED by Aid. Rankin 

THAT a report be prepared on the brief subm.itted this day 
by Krs. Murson, as to v.-hether the buildings in question conform, 
to City by-laws. 

- CARRIED UNANIMOUSLY 


UNFINISHED BUSINESS 

I . Proposed Downtown Federal 
r.Q vprnment Office Building 

On Apr 3 ] 19, 3 977 , Councj ] deferred a motion by Alderm.an 
M<.'rzari concerning the proj.'Osed Downtown Federal Governm.ent Office 
Huildinc], pending a report from, the Director of Planning, City 
I'nqinof-r ord the G.V.R.D. Planners on the result of a m.eeting 
lu:id with the Ministry of Works officials. 

Pursuant thereto. Council noted, a report from the City Manager 
dated May 5, 1977 , and a letter from, the G.V.R.D. Planning Com.m.ittee 
dated May 5, 1977, on the topic. 

MOVFD >-y Aid. Harcourt 

THAT the recom.m.end.ation of the City Manager, as contained 
in his report dated May 5, 1977 , be approved and A-lderm.an Marzari's 
m.otion be deferred accordingly. 

- CARRIED 

(A.ld. Kennedy and. Puil opposed.) 


C01]1^1^1CPJ1£^_ OR PETIT IONS 

1. C.U.P.E. National Convention 
Grant Request. 


Council noted a letter dated Apri ] 26,- 1977 , from, the Canadian 
Union of Public Employees {B.C.. Division) requesting that the City 
contribute ?->,000 grant to the organization's National Convention 
v.'h.ich will bo held in Vancouver in October of this year. 

MOVED by Aid. Brown 

THAT no action be taken on the request from. C.U.P.E. 


- CARRIED UNANIMOUSLY 


Regular Council, f^a.y 10, 1977 . 


COmUNIC/^TIONS CP. PETITIONS (Cont'd) 


2. Vancouver Art Gallery - 
Proposed use of balance 
e£ Fundb" from Grant. 

Council had for consideration a letter dated April 27, 1977 
from Vancouver Art Gallery, as follows: 

" Further to our meeting on April 22nd, we are here- 
with making application for the use of the balance of the funds 
which were designated for the writing of the Functional Program, 
for the purpose described below. As you may recall. Council 
approved an amount up to $15,000 toward this study, but because 
the Functional Program was brought in at a cost of around $10,000, 
there is approximately $5,000 left in that grant. As Mr. Rombout 
and myself mentioned to you, we now have information which suggests 
that, if the interior of the Courthouse could be gutted, the physi- 
cal requirements as defined by the Functional Program could be met 
in the space available. We have been advised by the Erickson firm 
that they are willing to undertake the next phase for $5,000, which 
would encompass structural, mechanical and electrical analyses, as 
well as a final costing on the total project. They would submit 
drawings to a stage from which preliminary cost estimates could 
be made. 

If City Council agrees to our request that the balance 
of the funds be applied to such a costing study, then we would 
propose that the terms of reference for the study be drawn up 
in the same manner as those of the Functional Program, that is 
to say, we would work out terms of reference between City offi- 
cials and ourselves. 

I would like to reiterate Mr. Rombout 's observation in 
our meeting that we are beginning to experience a fair amount 
of pressure from local architects who are aware that new Gallery 

facilities may be imminent. With respect to the drawing up 
of the terms of reference, it may be wise to ensure that the 
nature of the study to be undertaken ought not to leave the 
impression that the Erickson architects would automatically 
be the firm to provide architectural services for the renova- 
tion of the Courthouse, if and when that came about. 

Mr. Rombout and I would also like to confirm that we 
will keep your office informed regarding our forthcoming dis- 
cussion with the Honourable Sam Bawlf and also that the Gallery 
will not undertake negotiations of any kind on this project, 
either on the provincial or federal level, without prior con- 
sultation with your office. 

The Director and I reflected upon your observation 
concerning the potential disposition of the present Art Gallery 
site if the Courthouse site becomes a reality for the location 
of a new Gallery. While we are aware that $2.3 million has been 
set aside toward the renovation of the Courthouse, we feel that 
these funds will, in all likelihood, need to be supplemented by 
other local public funding. We feel very strongly that the 
value of the present site ought to be dedicated to the Gallery 
and that the potential proceeds of sale will be needed and 
necessary for the capital funding of a new or renovated struc- 
ture. The money from the sale of the site could be clearly 
identified as being a City contribution. I am sure you will 
appreciate that, in this regard, we and the City need to put 
ourselves in a strong bargaining position with both the provin- 
cial and federal governments and be able to show "up front" funds 
in the range of $4 million being available either from or through 
the City. On the basis proposed, this could be accomplished with- 
out any demand on current City revenues. I believe you will agree 
that if we are able to place oursleves in such a position, it will 
significantly strengthen our request for funds from other sources, 
including the private sector. 


Cont'd. 
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COMJIUNICATIONS OP PETITIONS (Cont'd) 


V/'iM-f M iv( - r Art r.ollory (Cont'd) 

Wg are looking forv.'ard to your viev/s regarding the 
above. We vould like to thank you for your continued interest 
in this important project." 

MOVKD Ijy Aid. Puil 

THAT the sum of $5, 000 be approved tcv.'ards a costing study 
cncoropassing structural, mechanical and electrical analyses, as 
v.'ell as final costing on the total project. 

FURTHER THAT the City Manager report on the relationship 
of the Art Gallery to the City, present and proposed management 
of the Art Gallery and other related rn^^ttors contained in the letter 
from the Art Gallery, dated April 27, 1977. 

AND FURTHER TI AT Lhe Art Gallery Association be invited to 
be preseuL when Lhe ilanager's report is before Council. 

- CARRIED 

(Alderman Kennedy opposed) 

3. Use of P.N.E. Float at 
■■•■7 i 1_1 i ams I.ake Stam.pede . 

Council noted a letter dated April 15, 1977, from, the Pacific 
National Exhibition, agreeing to the Mayor ' s suggestion that the 
P.N.E. Float be m.ade available for the William.s Lake Stam.pede 
celebrations on June 30 and July 1, 1977. The cost involved will 
be $729, v.'hich the P.N.F. is prepared to share. 

MOV!'!."' by Aid. Bellam.y 

TI'/^T the City contribute $30-5 towards entering the P.N.E. float in 
the Williams Lake Annual Stam.pede. 

- CARRIED LmNIMOUSLy 

4 . Pe-o pe ning of Robson Street 

The Council considered the matter of the Robson Street Closure 
as affected by the new Gcvernm.ent Court House, and, in this regard, 
noted a m.em.orandum dated May 5, 1977, from, the Chairm.an of the 
Transportation Com.m.ittee, a m.em.orandum. dated May 5, 1977 f.rom. the 
City IVanager and a letter dated May 5, 1977, from. Mr. John A. Murchie, 
re(.|uesting to address Council this day. 

It w.i.s .'^•.u()<](^nt cvl in tln(> Manager's memorandum, that May 24, 1977 
[,(■ ;;i.t .iMidc loi .i repoi l i(>leitMu'(^ en Robsori SlriM>t problem.s 

I IK • I i Ik; ,1 ( 1 1 Lj s.s i f Jii (Jij llu' " Ru'dsou SLrt.H'l 01 let i"dc L t :r Area Study". 

The Mayor also e.dvised of a Telex received from Premier Bennett 
ti-jc- day, as follows: 

"The Governm.ent ' s position on the reopening of Robson 
Street between Howe and Hornby streets was m.ade clear 
twelve m.onths ago when we accepted Dr. Shrum. 's report 
and recom.m.endations . Dr. Shrum. 's recom.m.endation that 
the Province provide the construction for a four lane 
street. It is our position that the City of Vancouver 
must make the decision as to the number of lanes that 
will be provided. The Province will provide any number 
of lanes up to four v.'hich the City decides u.pon at this 
tim.e without any further cost to that v/hich has already 
been agreed upon. If the City chooses to alter the 
decision in the future, any additional cost at that tiir.e 
m.ust be borne by the City and in a letter addressed to 
Arthur Erickson Architects, dated April 29, 1977 a copy 
of which was sent to you. Dr. Shrurr reiterated our position 

rT3 in." 

Cent ' d . . 
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rori^n'Mjc^TTorcr. on FTTTTJONS (cont'd) 
Re-nnpnina of Kol-^Ron Street (Cont'd) 


nr. MurchJe, on behalf of a number of mercbants on Robson 
Street, urged the Counci]. to re-open Robson Street and permit four 
]anes of traffic at the earliest possible time. Mr. Murchie 
a] so stressed the present financial predicam.ent of the merchants 
caused by the closure. 

move:; by Aid . Kennedy 

THAT the ProvincJa] Government be requested to provide for 
the construction of a 4 2 foot width roadvay on the Robson Street 
overpass . 

- LOST (tie-vote) 
(Aldermen Brown, Ford, Harcourt, Marz.ari b Rankin opposed) 

A recorded vote was requested on the above motion and the 
resuit was declared as follows: 

For Aga inst 

7^ Id. Bellam.y, Aid. Brown, 

Aid. Ccrard, Aid. Ford 

Aid. Kennedy, Aid. Harcourt, 

Aid. luil ;^ld. Marzari, 

The Mayor. Aid. Rankin. 


The Council recessed at 4:00 P.JI. to reconvene 
following the adjourned Public Hearing at 
4:25 p.m., with the same Ilem.bcrs present. 


C T rpV M ATvI A I^Y!,?, ' S RE PORT 

I'irc ar'd Traffic Matters 
( Ma y J. ^ 1 97 7J 

Strec^t Closure - Mount Pleasant 

Nc^ j ghbourhood Fair. 

(C I an so 2) 

In considering this clause, the Council also noted a letter 
dated May 7, 1977, from the Mount Pleasant Neighbourhood Fair, 
rr'(:i;nr,ti ng a grant of $300 to help cover the costs involved in the 
event . 

MOVFP by Aid . Rankin 

THJ^T r'ne orgatii /a ti on ' s reaiiest to close Rt.h Avenue from 
Guelph to Prince Edward Streets, to vehicular traffic on Saturday 
May 2R. 1977, from 9r00 a.m. to 9r00 p.m. be approved, subject 
to the conditions detailed in the report. 

- CAPPIFD UNANIMOUSLY 

flOVFP by Aid. Puil 

THAT a grant of $300 to Mount Pleasant Neighbourhood Fair, 
be approved. 

- CAPPIFD UNANIMOUSLY 
^ND BY THE REQUIRED 
MAJORITY 


REPORT TO COUNCIL 'In Camera' 

STANDING COMMITTEE ON HEALTH AND WELFARE 

OCTOBER 22, 1970 

Clause No. 1 (Cont'd.) 


SUMMARY 


1 Position 


1 Position 


1 Position 


1 Position 


1 Position 


1 Positions 


13 Positions 


8 Positions 


Proposed Classification 

Assistant Director - 
Financial & Administrative 
Services 

(Salary to be determined) 

Clerk Stenographer II 
Pay Grade 10 ($389 - 459) 

Social Service Assistant III 
(Supervisor ) 

Pay Grade 27 ($825 - 990) 

Accounting Supervisor - 

Welfare Services 

Pay Grade 23 ($722 - 825) * 

Clerk V 

Pay Grade 22 ($657 - 788) 

Social Service Assistant II 
Pay Grade 22 ($722 - 788) * 

Social Service Assistant lA 
Pay Grade 19 ($575 - 687) or 
($657 - 687) * 

Social Service Assistant I 
Pay Grade 17 ($526 - 629) 


Effective Date 


When adopted 


When adopted 
When adopted 

When adopted 

When adopted 
When adopted 
When adopted 

When adopted 


* effective range under Personnel Regulation No. 160-1 (a) (2) 

(j) The new class specifications as prepared by the Director of 

Personnel Services (attached to Board of Administration report 
dated September 25, 1970) be approved: 

i. No. 326: Assistant Director - Financial and 
Administrative Services 

ii . No. 314-1: Social Service Assistant III (Supervisor) 

iii . No. 301: Accounting Supervisor - Welfare Department 

iv . No. 313-1: Social Service Assistant lA. 

(k) Class Specification No. 012 "Administrative Officer - Social 
Service" be abolished. 

(1) The temporary position of "Administrative Officer - Social 
Service" be abolished effective upon the appointment of the 
"Assistant Director - Financial and Administrative Services". 


Cont'd 


? 
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The Council recessed at 4:30 p.m. and, following 
an 'In Camera' m.eeting in the f^ayor ' s Office, 
reconvened in the Council Cham.ber at 5:25 p.m.. 
v'ith Mayor Volrich in the Chair and the same 
riem.bers present. 


P S ocja.1 Mj y in Area ? of False Creek 

B ( i ) Area 2 False Creek - Er.gineering 
Apppcts nf Marathon nevelopments 


Council considered a report, dated May 5, 1977, from, the City 
Manacer, concerning 5'OciaJ. Mix in Area ? of False Creek, and a 
further report also dated May 5, ]977, on the Engineering Aspects 
of Marathon Deve] opm.ents in Area 2 of False Creek. 

Council noted a letter, dated May 9,1977, from Marathon 
Realty Com.pany Lim.ited, distributed this day, setting out the 
1 nt ert^rotation of an agreem.ent concerning Perim.eter Road and the 
clo:-:inc; n[ 'I'ayJor Street affecting the Bridge easom.ent. Mr. Boyes, 
Acl inc; Cit:y I'lnginoer, advised Council that ho agreed with Marathon's 
i n I (vrpretat ion . 

Jt was pointed out to Council that, in the Manager's report 
c'ealing wi th the Fngineering Aspects, the word "lessees" contained 
in paragraph 5, page 2, and consideration item. "B", is incorrect 
and should read "owners" . 


MOVFD by Aid . Brown 

THAT the City Engineer be instructed to consent to the granting 

of the perm.jt on the undertaking from. Marathon that all original 

owners in Block A. will be notified of the future bridge relocation. 

- LOST 

(A]d. Bellamy, Ford, Gerard, Uarcourt, Kennedy, Marzari 
Puj ] , Rankin and the Mayor opposed) 


MCnn'P by Aid. Puil 

TI'AT the City Engineer be instructed to refuse his consent 
to the granting of o developm.ent perm.it for Block A unless an 
oascim.cnt is granted for th.e new bridge on open space to be 
incorporated v.'ith Block A. 

- CARRIED 

(A.]d. Brown opposed) 

MOVFD by Aid. Harcourt 

THAT the ].etter from Marathon Pea] ty Com.pany Lim.ited, dated 
May 9, 1311, be received. 

- CAPPIFD UNANIMOUSLY 

MOVFD by Aid. Harcourt 

THAT the recom,m.c.ndati ons of the City Manager, as contained 
in his report, dated May 3, 1977, dealing with the Social Mix 
in Area 2 of False Creek, be approved. 

- (carried) 

(Aid, Gerard, Marzari Rankin opposed) 


Cont 'd 
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CITY r.ANi^GFR' S PFPORTS (Cont'd) 


Sooi-'.l Mix - Area 2- Fc>Ii.-o Ci'cek (Cont'd) 


MOVl'P by Aid. Marzari 

T!'/^'l' iihc motion by A.ldcrman ITarcourt ho doforrod pending a 
iurlbcr report from staff on real costs to Lhc Cj ty and types of 
housing that could be provided. 

- LOST 

(Aid. Bellair:y, Brown, Ford, Harcourt, Kennedy, 
Puil and the Mayor opposed) 

The m.otion to defer having lost,- the motion by Alderman 
Harcourt was put and CARRIED. 


VJorks 'ind Utility Matters 
(r'.a.y e, 1977) 


Proposed Paving of Park Drive, 
Granville to Oak. (Brief of 
I'orturjr] , Povcccau ot al) (Cl a use 4) 

If considering this clau<:;o, the City Manager advised that 
hc^ was pf-'W rocommondirg thai Coui'cil delete the project from the 
work program. Mrs. Rousseau, resident of Park Drive indicated 

if this were done, there would be no necessity for her delegation 
to address Council. 

It was, therefore, 
MOVFD by Aid. Puil 

THAT the proposed paving of Park Drive, Hranvi 1 1 e to Oak, be 
deleted from the City's work program. 

- CARP IFF' UNANIMOUSLY 


COMMTTNTCyATTONS OR PFTTTTONS (Cont'd) 

r . Cha nge in Deputy Mayor Rost er, 1977 

MOVJ'D by Aid. Bellamy 

THAT, in accordance with the Mayor's recommendation as contained 
in his memorandum, dated May 6, 1977, the Deputy Mayor schedule be 
changed as follows: 

Deputy Mayor for August: Alderman Bellamy 
Deputy Mayor for October: Alde:rman Gerard. 

- CARRIEPi UNANIMOUSLY 

7 . Burrard Inlet Ferry and 
B ur- Route Changes 

A. letter from the Conference of Local Area Councils, Traffic 
and Transit Committee., dated May 6, 1977 , requesting to appear 
as a delegation on the matter of Burrard Inlet Ferry and Bus Route 
Changes, was noted. 

MOVED by Aid. Rankin 

TJT7\T the delegation request be granted. 


- CARRIFD UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS 

A. MAUA(}LR'S GENERAL REPORT 
MAY 6, 1977 

Vv/orks & Utility Matters 
(May b, 1977) 

The Council considered this report which contains seven 
clauses, identified as follows: 

CI. 1. Closure of Portion of North Side of 17th Avenue 
East of Slocan Street, Block D, Section 44, 
T.K.S.L. Plan 1166 

Cl. 2. Street Improvei^.ent at S.E. Marine & Kerr. 

CI. 3. Tender No. 57-76-5 - Reinforced Concrete Pipe 
Manhole Sections and Tops. 

Cl . 4. Proposed Paving of T^ark Drive, Granville to Oak. 

Cl. 5. Pacific Centre Garage. 

Cl. C. Pacific Centre Garage - Financial Status. 
Cl. 7. Pacific Centre Parage - Management Agreement. 


Closure of Portion of N/S of 17th 
Avenue East of Slocan (Clause 1) 

MOVED by Aid. Kennedy, 

THAT the recommendation of the City Manager contained in 
tills Clause be approved. 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 

Street Improvement at S.E. 
Marine and Kerr (Clause 2) 


MOVED by Aid. Brown, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 

Tender - Reinforced Concrete 
Pipe Manhole Sections and Tops 
(Clause 3) 

MOVED by Aid. Kennedy, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 

Proposed Paving of Park Drive 
Granville to Oak (Clause 4) 

For Council action on this Clause, see page 8. 

Pacific Centre Garage 
(Clause 5) 

MOVED by Aid. Kennedy, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 

Pacific Centre Garage - 
Financial Status (Clause 6) 

MOVED by Aid. Bellamy, 

THAT this Clause be received for information. 


- CARRIED UNANIMOUSLY 
cent ' d . . . . 
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Vv'orks & Utility Matters 
(May b, 1977) (cont'd) 

Pacific Centre Garage - 
Management Agreement (Clause 7) 

MOVlilU by Aid. Brown, 

THAT the recommendation of 
lliis Clause be approved. 


the City Manager contained in 

- CARRIED UNANIMOUSLY 


Social Service & Health Matters 
(May 6, 1977) 


Temporary Assistance for Stanley Park 
Zoo Superintendent (Clause 1) 


MOVED by Aid. Kennedy, 

THAT the recommendation of the City Manager contained in 
tills Clause be approved, with funds being allocated from 
Contingency Reserve. 

- CARRIED UNANIMOUSLY 


nuildiiK) & Plaiuiing Matters 
( i"!,' y 6 , ' 1 ^ 7 7_) _ 

The Coiii'cj 1 copsiueroo this report which contains eight 
c-l.nises, i OOP Li f ice"! as follows: 

CI. 1. Strata Title Application - Conversion: 1214-1218 

West 15th Avenue. 
Cl . 2. Champlain Heights - Enclave One 

CI. 3. Sbaughneccy , Gladstone & Elliott Street End Mini- 
Parks Project. 

Cl . 4.P.ezoiiing Application ■ V?e£:t 33rd Avenue and MacKenzie 
Street. 

Cl . 5. Park Space and Playing Fields - Areas 6 and 10 

and Gr.-inville Island, False Creek. 
Cl . 6. Kitsilano N.I. P. Appropriation: Kitsilano 

Neighbourhood House Grounds Improvement. 
Cl. 7. Strathcona Rehabilitation Project - Location of Massey 

Av.'ard Marker . 
Cl . 8. Kitsilano N.I. P. Appropriation - Playground 

Improvement at Tennyson School. 

Clauses 1 and 2 

MOVED by Aid. Brown, 

THAT the recommendations of the City Manager contained in 
Clauses 1 and 2 be approved. 

- CARRIED UNANIMOUSLY 

Shaughnessy, Gladstone and Elliott 
Street End Mini-Parks Project (Clause 3) 

MOVED by Aid. Kennedy, 

THAT the recommendation of the City Manager contained in 
this Clause be approved after deleting Elliott Street End Park 
from recommendation (c) with funding adjusted accordingly; 

FURTHER THAT the City Manager report back on the safety 
aspects of the Gladstone Street End Park. 

- CARRIED UNANIMOUSLY 

Clauses 4, 5 and 6 

MOVED by Aid. Harcourt, 

THAT the recommendations of the City Manager contained in 
Clauses 4, 5 and 6 be approved. 

- CARRIED UNANIMOUSLY 
(Alderman Kennedy opposed to Clause 5) , , 

^WZil^ \ji m • • • 
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Building & Planning Matters 
(May 6, 1977) (cont'd) 

Strathcona Rehabilitation Project - 
Location of Massey Award Marker 
(Clause 7) 

MOVED by Aid. Brown, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 

Kitsilano N.I. P. Appropriation - 
Playground Improvement at Tennyson 
School (Clause 8) 

MOVED by Aid. Harcourt, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 


Licenses & Claims Matters 
(Hay G, 1977) 


CLaiiri - B.C. Telephone 
Company (Clause 1) 

MOVED by Aid. Puil, 

'J'HAT the recommendation of 
this Clause be approved. 


the City Manager contained in 

- CARRIED UNANIMOUSLY 


Fire and Traffic Matters 
(May 6, 1977) 


The Council considered this report which contains two clauses 
identified as follows: 

CI. 1. Champlain Heights Development - Closure of the 

Tyno-Rumble Connection. 
Cl. 2. Street Closure to Accommodate the Mount Pleasant 

Neighbourhood Fair. 

Champlain Heights Development - 
Closure of the Tyne-Rurable Connection 
(Clause 1) 


MOVED by Aid. Harcourt, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 

Street Closure to Accommodate the 
Mount Pleasant Neighbourhood Fair 
(Clause 2) 


For Council action on this Clause, see page 6. 


r 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Finance Matters 
(Mo y 6, 1977) 

The Counci] considered tfd.!? report v'hich contains three 
clauses, identified as follows: 

Cl. 1. Consent to Assignment of Lease. 

CI. 2. Trivestjnen t Matters (V'lr.irijy Funds) - 1977 

C] . 3. ^^est Health Unit - 3998 Main Street. 


Clauses 1, 2 and 3 

MOVED by Aid. Marzari, 

THAT the recommendations of 
Clauses 1, 2 and 3 be approved. 


the City Manager contained in 

- CARRIED UNANIMOUSLY 


Property Matters 
(May 6, 1977) 

The Council considered this report which contains four 
clauses identified as follows: 

Cl. 1. Eurrard Street Widening - 18CC - 1802 West 4th 

Avenue. Compensation to Lessee. 
Cl. 2. Sale of Property - N.W. Corner of Burrard Street 

and 3rd Avenue. 
Cl. 3. Lease Renewal of 1655 Robson Street West End 

Services Centre. 
Cl. 4. Strathccna Infill Housing Lots: Request to resell 

to the City by the Provincial Government. 


Clauses 1, 2, 3 and 4 

MOVED by Aid. Puil, 

THAT the recommendations of the City Manager contained in 
Clauses 1, 2, 3 and 4 be approved. 

- CARRIED UNANIMOUSLY 


B. Social Mix in Area 2 
of False Creek 


For Council action on this report, see page 7. 


C . Bid and Performance Bonds 

MOVED by Aid. Rankin, 

THAT the recommendation of the City Manager contained in 
his report dated May 10, 1977, be approved. 

- CARRIED UNANIMOUSLY 


D. Decorative Street Banners - 
Tender No. 10-77-1 


The Administrative Assistant to the City Manager advised 
that the City Manager wished to amend his recommendation to 
approval of Option 2 contained in his report dated May 10, 1977. 

MOVED by Aid. Brown, 

THAT the City authorize additional funds of $3,652.00 and 
award the contract to Seaboard Advertising Company for 602 banners 
at a total cost of $16,452.66. 

- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

E. Sale of Industrial Site - 

W/S Skeena, North of Grandview 
llicjhway 

MOVED by Aid. Harcourt, 

THAT the recommendation of the City Manager contained in 
his report dated May 6, 197 7, be approved. 

- CARRIED UNANIMOUSLY 


F. Orpheum Bar Service Contract 

MOVED by Aid. Puil, 

THAT the recommendation of the City Manager contained in 
his report dated May 9, 1977, be approved. 

- CARRIED UNANIMOUSLY 


G. Sale of City Property - N/S 1400 
Block East 14th Avenue to Coast 
Foundation Society 


MOVED by Aid. Harcourt, 

THAT the recommendation of the City Manager contained in 
his report dated May 10, 1977, be approved. 

- CARRIED UNANIMOUSLY 

I 

STANDING COMMITTEES AND OTHER REPORTS 

I. Part Report of Standing Committee 
on Planning and Development, 
April 21, 1977 

The Council considered this report which contains three 
clauses identified as follows: 

D.P.A. - 1247 West 7th Avenue and Discussion of 
FM-1 Zoning - Fairview Slopes 
Design Guidelines - Surface Parking - 
Downtown District 

Convention Centre/Exhibit Hall Feasibility Study 


Clauses 1, 2 and 3 

MOVED by Aid. Harcourt, 

THAT the recommendations of the Committee contained in 
Clauses 1, 2 and 3 be approved. 

- CARRIED UNANIMOUSLY 


II. Report of Standing Committee 
on Community Services, 
April 21, 1977 


The Council considered this report which contains four 
clauses identified as follows: 

Requests for Surplus City Furniture and 
Equipment 
Hardship Cases 

Welfare Rates for Single Persons 

Appointment to 'Users' Committee of Family Court 

Clauses 1, 2, 3 and 4 

MOVED by Aid. Rankin, 

THAT Clause 1 and the recommendations of the Committee 
contained in Clauses 2 and 4 be approved and Clause 3 be 
received for information. 

- CARRIED UNANIMOUSLY 
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STANDING C0M4ITTEE AND OTHER REPORTS (cont'd) 

III. Report of Standing Committee 
on Transportation, 
April 28, 1977 

The Council considered this report which contains four 
clauses identified as follows: 


CI. 1: Burrard Inlet Ferry and Bus Route Changes 

CI. 2: Arthur Laing Bridge - Commuter Use 

CI. 3: Identification of Tow Trucks 

CI. 4: Bus Shelters 


Burrard Inlet Ferry and Bus 
Route Changes (Clause 1) 


The City Clerk advised that Mr. Ruddell would make 
representations to the Standing Committee on Transportation 
with respect to his concerns related to this Clause. 

MOVED by Aid. Kennedy, 

THAT the recommendation of the Committee contained in this 
Clause be approved. 

- CARRIED UNANIMOUSLY 


Clauses 2, 3 and 4 


MOVED by Aid. Kennedy, 

THAT the recommendations of the Committee contained in 
Clauses 2, 3 and 4 be approved. 

- CARRIED UNANIMOUSLY 


IV. Report of Standing Committees on 
Finance & Administration and 
Transportation, May 3, 1977 

Provincial Transit Authority 
(Clause 1) 


MOVED by Aid. Kennedy, 

THAT the recommendations of the Committee contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 


V. Report of Standing Committee 
on Community Services, 
May 5, 1977 

Carnegie Building - Hastings and 
Main (Clause 1) 


Council noted an addendum report on this matter circulated 
this day from the Director of Finance. 

MOVED by Aid. Rankin, 

THAT the recommendations of the Committee contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 

During discussion of the above item. Alderman Ford advised 
that the Library Board has reservations with respect to providing 
a 'reading room type' library in this facility as it does not 
feel the expenditure is warranted. 


Regular Council, May 10, 1977 
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VI. Report of Special Joint Council/ 
Park Board Committee re Jericho, 
April 28, 1977 

Decisions on the future of the 
Jericho Hangars ( Clause 1) 

MOVED by Aid. Harcourt, 

THAT the recommendation of the Committee contained in 
this Clause be approved; 

FURTHER THAT the letter from the Park Board dated May 9, 
1977, be received. 

- CARRIED 

(Aldermen Brown and Gerard opposed) 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Bellamy, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Rankin, 

TIii\T the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


BY-LAWS 

1. BY-LAW TO ASSESS CERTAIN REAL PROPERTY 
IN THE YEAR 19 7 7 FOR THE PURPOSE OF 
DEFRAYING THE COSTS AND CHARGES WITH 
RESPECT TO CERTAIN COLLECTIVE PARKING 
PROJECTS 


MOVED by Aid. Brown, 
SECONDED by Aid. Marzari, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Brown, 
SECONDED by Aid. Marzari, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

2. BY-LAW TO ASSESS CERTAIN REAL PROPERTY 
IN THE YEAR 1977 FOR THE PURPOSE OF 
DEFRAYING THE COSTS AND CHARGES WITH 
RESPECT TO THE MAINTENANCE OF THE TROUNCE 
ALLEY AND BLOOD ALLEY SQUARE LOCAL 
IMPROVEMENT PROJECT 


MOVED by Aid. Brown, 
SECONDED by Aid. Puil, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 


cont ' d 
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BY-LAV\fS (cont'd) 

BY-LAW TO ASSESS CERTAIN REAL PROPERTY IN THE 
YEAR 1977 FOR THE PURPOSE OF DEFRAYING THE 
COSTS AND CHARGES WITH RESPECT TO THE MAINTENANCE 
QF THE TROUNCE ALLEY AND BLOOD ALLEY SQUARE LOCAL 
IMPROVEMENT PROJECT (cont'd) 


The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Brown, 
SECONDED by Aid. Puil, 

THAT the By-law be given second and third readings and the 

Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

3. BY-LAW TO AMEND BY-LAW NO. 4 387, 
BEING THE HEALTH BY-LAW (Sale of 
Meat or Fish from Vehicle) 

MOVED by Aid. Marzari, 
SECONDED by Aid. Brown, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Marzari, 
SECONDED by Aid. Brown, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


4. BY-LAW TO PROVIDE FOR THE DISPOSAL 
OF UNCLAIMED PROPERTY IN THE POSS- 
ESSION OF THE POLICE FORCE 


MOVED by Aid. Bellamy, 
SECONDED by Aid. Ford, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Ford, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 


- CARRIED UNANIMOUSLY 


9d 


REPORT TO COUNCIL 'In Camera' 

STANDING COMMITTEE ON HEALTH AND WELFARE 4 

OCTOBER 22, 1970 

Clause No. 1 (Cont'd.) 

(m) The recommendations of the Comptroller of Accounts that: 

i. should funds be required for salaries, they be 
appropriated from Revenue Surplus - Prior Years pending 
final results at year end; 

ii . Estimated rental costs of $4,525 for office equipment 
be provided from Revenue Surplus - Prior Years. 

(n) In view of the current "abnormal" situation, a proportion of 
the recommended positions remain on a temporary basis subject 
to review after six (5) months and thereafter, at regular 
intervals to decide whether or not the temporary positions 
should become permanent. 

(o) In initiating this Financial and Administrative Services 
Division it is not the intention of Council to adversely 
affect the position of Social Workers but rather to give 
them greater scope to exercise their professional competance 
by removing from them any responsibility for the financial 
and administrative aspects. 

(p) The further implementation of new procedures be left in the 

hands of the Board of Administration with the general intention 
that they would not be initiated until the Social Service 
Administrator has been appointed and the reorganized staff of 
the division had been trained. 

(q) The administrative arrangements should be considered as flexible 
and subject to change if improvements can be made. 

FURTHER RECOMMENDS that the Board of Administration be instructed to 
report to Council on the classification and other related personnel 
matters of the position of Head of the Social Services Division, as 
outlined in the report of the Board of Administration dated March, 
1970. 


The meeting then adjourned. 


* * * * * 


FOR ADOPTION SEE PA6E(S) ..™™1 
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BY-LAWS (cont'd) 

J. BY-LAW TO AMEND BY-LAi; HO. 35 75, 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW (S/W, N/W and N/E Corners 
of Earles and Vanness) 


IKJVED by Aid. liarcourt, 
^•1:;C0NDED by Aid. Gerard, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

Tlie By-law was read a first time and the Presiding Officer 
declarod the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Gerard, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

(). BY-LAW TO AMEND BY-LAW NO. 35 75, 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW (N/S Charles between Kooteuay 
and Boundary and W/S Boundary between 
William and Charles Streets) 


tU;VED by Aid. Harcourt, 
SECONDED by Aid. Bellamy, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Harcourt, 
S]';C0N1)ED by Aid. Bellamy, 

THAT the By-law be given second and third readings and the 

Mayor and Cil:y C'lork bo iiuthoriztnl to sicjn and scjal tho By-law. 

- CARRIED UNANIMOUSLY 


7. BY-LAW TO AMEND BY-LAW NO. 3 417, 
BEING THE ELECTRICAL BY-LAW 
(Increase Certain Permit Fees) 

MOVED by Aid. Rankin, 
SECONDED by Aid. Kennedy, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Rankin, 
SECONDED by Aid. Kennedy, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 


- CARRIED Ul^ANIMOUSLY 
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B Y - LAWS ( c ont'd) 


BY-LAVJ '!'0 AMEND BY-LAW u'0 . 4 450, 
BlvINr, THE LICENSE BY-LAW (Attend- 
ance oL' Underage Porsony in Dance 
llalla) 


MOVED by Aid. Puil, 
SECONDED by Aid. Marzari, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Puil, 
:;LC0NDED by Aid. Marzari, 

THAT the By-law be given second and third readings and the 

Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

9, BY-LAW TO AMEND BY-LAW NO, 4 068, 
BEIIK^, 'L'HE PLUMBING BY-LAW 
(Increa^je Certain Permit Fees) 

i:H:>VLD by Aid, Rankin, 
sr;CONDED by Aid. Harcourt, 

THAT tlio By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

'i'ho By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid, Rankin, 
SECONDED by Aid. Harcourt, 

THAT the By-law be given second and third readings and the 

Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


[I). I'.Y-1,,AW 'J'O AMEND BY-LAW NO, 2193, 
BEINC. ■nil: FIRE BY-LAW (Increase 
Ce r t: a i n Pe rm it Fees) 


IIOVED by Aid. Gerard, 
SECONDED by Aid. Bellamy, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

'i'he By-law was read a first time and the Presiding Officer 
d(2clared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Gerard 
SECONDED by Aid. Bellamy, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 


- CARRIED UNANIMOUSLY 
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BY-LAWS (cont'd) 

11. BY-LAW TO AMEND BY-LAW NO. 4810, 
BEING THE SIGN BY-LAW (Increase 
Certain Permit Fees) 


MOVED by Aid. Kennedy, 
S];CONDEU by Aid. Ford, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Kennedy, 
SECONDED by Aid. Ford, 

THAT the By-law be given second and third readings and the 

Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

12. BY-LAW TO AMEND BY-LAW NO. 3507, 
BEING THE GAS FITTING BY-LAW 

MOVED by Aid. Ford, 
SECONDED by Aid. Puil, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-lav7 was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Ford, 
SECONDED by Aid. Puil, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


MOTIONS 

1. Park Board - 

To Fix a Mill Rate 

MOVED by Aid. Rankin, 
SECONDED by Aid. Puil, 

THAT WHEREAS Vancouver has an elected Parks Board; 

AND WHEREAS the Parks Board must look to the City for its 
finances ; 

AND WHEREAS this is a contradiction in terms of an elected 
Government ; 

THEREFORE BE IT RESOLVED THAT the City of Vancouver make the 
necessary changes in the City Charter to allow the Parks Board a 
fixed mill rate to cover its operating costs and the opportunity 
to prepare necessary referendums to raise finances for capital 
acquisitions of land and buildings. 

- LOST 

(Aldermen Bellamy, Brown, Ford, Gerard, Harcourt, Kennedy, 
Marzari and the Mayor opposed) 
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MOTIONS (cont'd) 

2. 1 , i(MK; date BridijO Causciway 
l1()Vi:i) l.v AM. KtMiiuuly, 

:;i:i'()Nni';ij by aj<i. ii.irooui l, 

THAT lillliiKJ'JAS Lhe Council has not determined to date its 
o\]\\ ijnni'idl l.hiiikincj on the proposed widening of the Lions 
Ciate Hrltlcjc causeway to provide a fourth lane for transit 
0[)cration ; 

AND WlIEilEAS before a meeting of the City Council and the 
Park Board is held to obtain public reaction, the respective 
views of these two bodies should be made known to the public 
in advance to ensure full explanation and responsible discussion 
at such joint meeting; 

AND WHEREAS therefore it is necessary for the Council to 
study further the proposal, including design options, in an 
endeavour to give more direct leadership to the public at the 
meeting ; 

7\NU WHEREAS it appears that the different views between the 
two bodies is becoming less rigid; 

'l'nER];i''ORE BE IT RESOLVED THAT the proposed general public 
ill f;oruiation meeting be postponed until the Park Board and the 
I J t:y (.'ouncil arrive at their own general views on the matter 
.uK.l iia7(5 thorouqlily considered the technical reports thereon. 

- CARRIED 

(Aldermen Marzari, Puil and Rankin opposed) 

3 . West End Parking Facilities 

MOVED by Aid. Kennedy, 
SECONDED by Aid. Puil, 

THAT WHEREAS there is a very real short-term parking 
problem in the general area of the Downtown classified as 
the 'West End' ; 

AND WHEREAS the merchants in the area particularly on 
Robson Street, are adversely affected thereby; 

AND WHEREAS with proper parking facilities provided for 
tiio area there would be considerable encouragement for 
Vancouver citizens to park and shop in one of the most interesting 
areas of our City; 

AND VfflEREAS it is recognized that the value of the resumption 
of traffic flow as far as shopping is concerned would be diminished 
through lack of easily recognizable short-term parking; 

THEREFORE BE IT RESOLVED THAT the City Manager be requested 
to enter into discussions with the Downtown Parking Corporation 
with a view to considering the advisability and practicability 
of development of Downtown parking facilities to serve the 'West 
End' area, particularly the Robson Street commercial area which, 
at the present time, is so highly congested. 

(Notice) 

(Notice was called and recognized by the Chair) 


4. Alderman Gerard - 
Leave of Absence 

MOVED by Aid. Kennedy, 
SECONDED by Aid. Bellamy, 

THAT leave of absence be granted to Alderman Gerard for 
the period May 12th to June 2nd, 1977. 

- CARRIED UNANIMOUSLY 
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NOTICE OF MOTION 

The followincj Notice of Motion submitted by Alderman 
llari:ourt and seconded by Alderman Kennedy, was recognized 
by the Chair: 

Expaii.sion of Naval Base at 
Bangor, IVasliington , U.S.A. 

PIOVEU by Aid. Harcourt, 
SECONDED by Aid. Kennedy, 

THAT VVHEREAS the United States Government has decided to 
enlarge the present naval base at Bangor, VVashington to 
eventually accommodate twenty Trident submarines; 

AND VVHEREAS the Lower Mainland and City of Vancouver are 
in close proximity to the Bangor Naval Base; 

AND VVHEREAS the Lower Mainland and Vancouver would be a 
prime Larget area because of such proximity; 

THEREFORE BE IT RESOLVED THAT the Vancouver City Council 
ar<jo the Premier and the Provincial Government to inform the 
tilji)ropriate United States authorities of our deep concern that 
Llu) Trident nuclear base not proceed. 

(Notice) 

The following Notice of Motion submitted by Alderman 
Puil and seconded by Alderman Harcourt, was recognized by 
the Chair: 

Development Permit Applications 
for the North Side of Point Grey 
Road 


MOVED by Aid. Puil, 
SECONDED by Aid. Harcourt, 

'L'UAT WHEREAS the granting of development permits for the 
north side of Point Grey Road has been of major concern to the 
pcci|jle of Veincouver; 

AND WHEREAS Council does have a policy for the ultimate 
dov(jlopment of the north side of Point Grey Road; 

'i'llEREFORE BE IT RESOLVED THAT all development permit 
applications in the designated priority areas of the north 
yide of Point Grey Road be brought to the attention of Council. 

(Notice) 


ENQUIRIES AND OTHER MATTERS 

Kitsilano Tidal Pool 
Replacement 


The Mayor advised that the Federal Government has approved 
a grant of $750,000 towards construction of a replacement pool 
for the Kitsilano Tidal Pool. 

MOVED by Aid. Puil, 
SECONDED by Aid. Brown, 

THAT Council file an application with the Provincial 
Government for a grant of one-third of a million dollars from 
the Community Facilities Assistance Program, towards the 
cost of construction of the Kitsilano Tidal Pool replacement; 

FURTHER THAT the balance of the $1.5 million required to conRtruct 
tliis pool be provided from unallocated funds in the Supplementary 
Capital Budget. 

(Notice) 

(Notice was called and recognized by the Chair) 
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ENQUIRIES AND OTllKR MATTERS (cont'd) 

Fishori ion' 15 Retail Market 

The Mayor advised that the Federal Government approved a 
grant of $450,000 towards a fishermen's retail market in 
Gas town. 

MOVED Ijy Aid. Harcourt, 
SECONDED by Aid. Rankin, 

TIIAT Council proceed with the establishment of a fishermen's 
retail market in Gastown, and the City Manager be authorized to 
award a contract in this regard for a sum not to exceed $4 50,000, 
being the amount granted by the Federal Government. 

- CARRIED UNANIMOUSLY 

High School Graduation Dances 

MOVED by Aid. Bellamy, 

THAT the Director of Legal Services be instructed to bring 
in an araendment to the License By-law to authorize the City 
License Inspector to permit high school graduation dances beyond 
1:00 a.m. subject to the following conditions: 

(1) Such extension of hours only to be during the months of 
May and June. 

(2) Tiie applicant to submit evidence satisfactory to the 
Inspector that the dance is being held in conjunction 
with a high school graduation. 

(3) The organizer of the dance to be a member of the school 
staff or a parent of the students involved who will make 
the necessary arrangements and be responsible for the 
student group. 

(4) A closing hour not later than 6:00 a.m. to be designated 
by the Inspector. 

(Notice) 

(Notice was called and recognized by tlje Chair) 

Handicapped Access to 
'I'he Orpheum 


Alderman Marzari referred to a request she had made some 
weeks ago for a report back on handicapped access to The 
Orpheum. 

The Assistant Director, Construction and Maintenance 
advised that a report will be before Council on May 24, 1977. 


Duin-Dum Bullets 

The Mayor advised that in response to Council's request 
that the Chief Constable appear to discuss the proposed change 
in ammunition by the Police Force, the Chief Constable had 
advised him this matter will be discussed by the Police Board 
on May 26, 1977. As a further report is expected, the Police 
Board will not make a decision at its May 26th meeting. 

The Chief Constable had suggested that any discussion with 
Council on this matter be following an indepth discussion of the 
topic with the Police Board. 

The Mayor undertook to advise the Police Board that Council 
would request they not make a decision on this matter until 
Council has had an opportunity to discuss it with the Chief 
Constable . 


The Council adjourned at approximately 10:00 p.m. 



MANAGER'S REPORT 


May 5, 19 77 


TO: Vancouver City Council 

SUBJECT: Proposed Downtown Federal Government 
Office Building - Block 56 

CLASSIFICATION: RECOMMENDATION 

The Director of Planning reports as follows: 

"City Council on April 19, 1977, resolved that a motion before Council on a 
proposed Downtown Federal Government office building 

'...be deferred until May 10, 1977 pending a report from the Director of 
Planning, the City Engineer, and the G.V.R.D. planners, on the result of 
an informal meeting held earlier this day with Ministry of Works officials 
on the proposed Downtown Federal building.' 

The meeting on April 19 was to inform members of both City Council and the 
G.V.R.D. and their senior staff, of a detailed study recently completed by 
the Department of Public Works on Federal Government office requirements 
in the Greater Vancouver Region; of recommendations of the regional officials 
of the Department of Public Works that the Federal Government proceed with 
the proposed building on Block 56; and of the planning rationale for their 
recommendations. 

The Department of Works officials emphasized that the Minister would be 
making the actual decision and would meet with members of Council and the 
G.V.R.D. within the next weeks before finalizing his decision. 

Both at the meeting of April 19, and at a subsequent staff level meeting 
between City and G.V.R.D. planners and the regional D.P.W. staff, the 
need for an early response was emphasized. The Regional officials of the 
D.P.W. seek a response from the city and G.V.R.D. by early June. 

G.V.R.D. RESPONSE 

Th e G.V.R.D. 's prime concern with the Federal Government proposal to build 
850,000 sq. ft. downtown is the significant impact this decision will have 
on the downtown's employment targets, transportation problems and the whole 
strategy of office decentralization. In order to properly assess the federal 
proposal, the G.V.R.D. Planning Department recently prepared a set of options 
for federal office accommodation to be discussed further with the Department 
of Public Works' staff. The G.V.R.D. Planning Department has suggested that 
the viability of these options and a rating of them in respect to the Livable 
Region objectives, the Downtown Vancouver Plan objectives and the objectives 
of the Federal Public Works Department be carried out before representatives 
of the Board and City Council meet with the Minister of Public Works. 

The following motions were approved at the May 4, 1977 meeting of the G.V.R.D. 
Planning Committee: 


1) That the Minister of Public Works be asked to defer consideration of the 
present proposals for sixty days until the review of these options has 
been undertaken by staffs of the G.V.R.D. and the City in consultation 
with the Federal Public Works' officials. 

2) That the Planning Committee concur with the report of the GVRD Planning 
Director in regard to the approach to be taken in assessing Federal office 
accommodation requirements. (Report attached) 


3) That the attached list of options* in regard to Federal office accommodation 
requirements in Greater Vancouver be confirmed by the Committee for staff 
review. 

4) That the list of Livable Region Objectives* attached be used as a basis 
for rating these options. 

5) That the City Council and the Department of Public Works be asked to 
provide their list of objectives for purposes of rating the options. 

* included in G.V.R.D. report which is attached. 
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CITY ENGINEER'S COMMENTS 

The City Engineer has attempted to assess the implications of the proposed 
Federal Government office complex based on the limited information provided 
in meetings held with Federal Government officials. The two principal considera- 
tions are related to the impact on the transportation system and the require- 
ments for services for the complex. 

The proposed office complex will generate significant vehicular and transit 
trips throughout the day but in particular, during the peak periods. At this 
time, however, we have only just received projections on the number of employees 
and therefore, we have not had time to make any estimates of anticipated trips. 
In any case specific improvements to the adjacent street system to accommodate 
loading, access to the site (ingress and egress), and circulation would be 
required. 

In 1974, during negotiations for the purchase of City property in Block 56 by the 
Federal Government, utilities were removed from the lane west of Hamilton Street 
between Georgia and Robson Streets in order to proceed with consolidation of the 
site. These utilities were either abandoned or re-routed to adjacent City streets. 
The existing utilities may or may not be able to provide the level of service 
likely to be required by an office complex of this magnitude. However, any 
improvements to upgrade utilities to adequately serve the development would be 
undertaken at the sole expense of the Federal Government. Reconstruction of 
utilities would cause some temporary disruption on adjacent streets. If a 
decision is made to proceed with development of the Block 56 site, the trans- 
portation and servicing aspects of the proposal will have to be reviewed in 
detail by the Engineering Department. 

DIRECTOR OF PLANNING 'S COMMENTS 

The study material was received on Friday, April 29, 1977 and is useful to 
assist in analysis of the Department of Public Works proposals and recommenda- 
tions to the Minister. 

The Federal Government presence in both Downtown Vancouver and the 
Greater Vancouver Region has significant implications both in terms of 
the Livable Region Program and in relation to the Downtown Plan, whatever 
conclusions and decisions are reached on a new building. These implications 
have not yet been fully analyzed. 

Sufficient time should now be allowed for the City and the G.V.R.D. - both 
at the member level and the staff level - to be able to consider the 
Department of Public Works proposals in sufficient detail so as to resolve 
both individual and collective issues. 

1^owever, it should be recognized that Block 56 is zoned "Downtown District" 
and that an applicant and/or owner can seek to develop this property in 
accordance with the policies, guidelines, and regulations of the Downtown 
District Official Development Plan. 

The maximum building size allowed by the density regulation is 5.00, 
providing for a building floor area of 650,000 sq. ft. Department of 
Public Works officials have verbally indicated that a building of this 
size could form an acceptable negotiating basis, though they would have 
preferred a greater floor area. 
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IT IS RECOMMENDED THAT: 

The need be recognized for both the City and the G.V.R.D. 
Council members and staff to be able to consider the 
Department of Public Works' study and recormiendations ; 
therefore the Minister of Works be requested to defer 
further action on a new Government building for Block 56 
for 60 days, following which a meeting be arranged 
with the Minister. 

Further, that the Planning Department report back after 
review of the options listed by the G.V.R.D. relative to 
the present proposal of the Department of Public Works, 
such review being undertaken by the staff of both the 
City Planning and Engineering Departments and the G.V.R.D. 
in consultation with officials of the Federal Department 
of Public Works." 


The City Manager RECOMMENDS that the recommendations of the Director 
of Planning be approved. 


ATTACHMENT 

Letter dated May 6, 1977 from G.F. Farry - G.V.R.D. Director of Planning 
and attachments. 

FOR COuNCil ACTiO;'i SEE FAGE(S).....!^^-.— -tl 
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CITY OF VANCOUVER 

REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, October 27, 1970, in the Council Chamber, at 
approximately 9:30 A.M. 

PRESENT: His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 
Hardwick, Linnell, Phillips, 
Rankin, Sweeney and Wilson 

CLERK TO THE COUNCIL : R. Thompson 

PRAYER The proceedings in the Council Chamber were opened 
with prayer. 

ACKNOWLEDGMENT His Worship the Mayor acknowledged the presence 

in the Council Chamber of students from Kitsilano 
Secondary School, under the direction of 
Mr. Drabeck. 

'IN CAMERA ' MEETING 

The Council agreed to an 'In Camera' meeting later this 

day. 

ADOPTION OF MINUTES 

MOVED by Aid. Bird, 
SECONDED by Aid. Hardwick, 

THAT the Minutes of the Regular Council meeting, dated 
October 20, 1970, including 'In Camera', be adopted. 

- CARRIED 

(In respect of hostel accommodation for young transients 
referred to on page 9 of these Minutes, the Board of 
Administration advised a report would be submitted to 
the Council at its meeting on November 3, 1970) 

MOVED by Aid. Broome, 
SECONDED by Aid. Linnell, 

THAT the Minutes of the Adjourned Council meeting, 'In Camera' 
be adopted . 

- CARRIED 

MOVED by Aid. Bird, 
SECONDED by Aid. Adams, 

THAT the Minutes of the Special Council meeting, dated 
October 22, 1970, be adopted. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Linnell, 
SECONDED by Aid. Bird, 

THAT this Council resolve itself into Committee of the Whole, 
His Worship the Mayor in the Chair. 

- CARRIED 


A-1 i 2fi 


Manager's Report, May 6, 1977 (WORKS Al - 1) 

WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 


RECOMMENDATION ; 

1. Closure of Portion of the North Side of 17th Avenue East of Slocan Street 
Abutting Lotsl7 to 19, Block D, Section 44, T.H.S.L. , Plan 11660 

The City Engineer reports as follows: 

"An application has been received from the owners of Lots 17 to 19, Block D, 
Section 44, T.H.S.L., to purchase portion of 17th Avenue abutting these lots. 
The applicant proposes to subdivide this strip of road with his abutting lands 
and create new lots facing Slocan Street. This portion of 17th Avenue is 
actually developed as a lane and the extra width is not required. 

A local improvement project 'by Petition' for pavement and curbs on this 
section of 17th Avenue came before a Court of Revision on February 24, 1977, 
and was undertaken by Council. No work has been done on this project. If 
the street is narrowed, this pavement cannot proceed and the motion under- 
taking the local improvement should be rescinded. 

I RECOMMEND: 

A. That all that portion of road shown hatched on plan marginally 
numbered LF 8180 be closed, stopped up and conveyed to the abutting owners 
subject to the following conditions: 

(1) the value of the portion of road to be closed to be $2,600 in accordance 
with recommendation of the Supervisor of Properties. 

(2) The applicant to pay for the relocation of a catch basin at an estimated 
cost of $500. 

(3) The closed road to be subdivided with the abutting lands in a manner 
satisfactory to the Approving Officer. 

(4) A public utility right-of-way to be reserved over the southerly 4 feet 
of the lands so subdivided. 

(5) Any agreements to be to the satisfaction of the Director of Legal 
Services and the City Engineer. 

B. That the motion of February 24, 1977, which undertook a local improvement 
on this section of 17th Avenue be rescinded as it applies to that project 
(Item 35 of Schedule 441)." 

The City Manager RECOMMENDS that the foregoing recommendation of the City 
Engineer be approved, 

NOTE: (2/3 AFFIRMATIVE VOTE OF THE COUNCIL PRESENT IS REQUIRED TO 
RESCIND A MOTION.) 

2. Street Improvement at S.E. Marine & Kerr 
The City Engineer reports as follows: 

"City Council has approved the installation of a traffic signal at the 
intersection of S.E. Marine Drive and Kerr Street. This signal will be 
beneficial to employees who work south of S.E. Marine Drive near the Eraser 
River. In travelling to and from work, many motorists must make a left turn 
each day at this intersection. Because of the heavy traffic volumes on 
S.E. Marine, this turn is particularly difficult for motorists in the afternoon 
peak travel period turning left from Kerr Street (northbound) onto S.E. Marine 
Drive (westbound) . 

Two approach lanes are required on Kerr Street to permit the simultaneous 
movement of turning and through traffic once the signal is operating. The 
existing pavement approach widths on Kerr Street are not adequate for this 
purpose. Accordingly, it is necessary to widen the two Kerr Street approaches 
and to repave the roadway surf ape. 


Cont'd 
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(WORKS Al - 2 


Clause 2 Cont'd 

It is necessary, while upgrading the roadway surfaces, to eliminate the 
ditches presently conveying the heavy storm run-off from the steep slopes in 
this area. The cost of installing curb and gutter, replacing temporary catch 
basins with permanent basins, and paving, is estimated to be $60,000. 

City-owned land abuts the proposed curb and gutter so no participation 
of private property owners in a local improvement project would be involved. 

Funds are available in Streets Capital Account 148/7929, 'Provision, 
October '74 Court of Revision - Unappropriated'. 

The City Engineer RECOMMENDS that $60,000 be appropriated from the above 
account and the work be proceeded with." 

The City Manager RECOMMENDS that the above recommendation of the City 
Engineer be approved. 


3. Tender No. 57-76-5 - Reinforced Concrete Pipe, 
Manhole Sections and Tops 

The City Manager submits the following report of the Purchasing Agent and 
City Engineer. 

"Tenders for the above were opened on April 26, 1976, and referred to the 
Purchasing Agent and City Engineer for report. 

On June 22, 1976, Council awarded a 12 month contract to Ocean Construction 
Supplies Ltd., the low bidder meeting specifications. 

The tender document provides for extension of the contract by mutual agree- 
ment, for one or two additional 12 month periods. Ocean Construction 
Supplies Ltd. have agreed to extend the contract for an additional 12 months 
under the existing terms and conditions; and, because they are prepared to 
maintain their prices in a rising market, we believe an extension would be 
to the City's advantage. 

Considering that Ocean Construction Supplies Ltd. has been a satisfactory 
supplier, and all terms and conditions remain unchanged, we RECOMMEND that 
the contract be extended for an additional 12 month period, at an estimated 
cost of $300,000." 


The City Manager RECOMMENDS that the foregoing recommendation of the 
Purchasing Agent and City Engineer be approved. 


CONSIDERATION ; 

4. Proposed Paving of Park Drive, Granville to Oak 
(Brief of Portugal, Rousseau et al) 

The City Engineer reports as follows: 

"Coimcil will have for its consideration a brief from certain of 
the Property Owners on Park Drive, objecting to the proposed pavement widen- 
ing and curbing. This report gives the background of the matter and a count 
of the signatures on the brief. 

Background 

On 27 January, 1977» the Standing Committee on Transportation 

considered: 

- an oral presentation by ^f^. K. W. Ridley, supported by a brief 
dated 2 November, 1976. 

- a Manager's report dated 19 January, 1977 
As recorded in the Committee minutes :- 

Cont'd . . 
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Clause 4 Cont'd 


'The City Hnglneer report.nd Park Drive had beet\ denignat ed 
at\d operated as an arterial street for maxxy years and was 
Currently carrying daily traffic volumes of 8,900 vehicles. 
Improvements had been included in previous Five-Year Plans 
but Park Drive's priority had continually fallen below 
available funding. The road improvements had been again 
included in the recently approved Five-Year Flan but tenta- 
tive scheduling suggested the project would not be put for- 
ward until 1981. The City Bigineer therefore recommended 
the best option for early implementation of the paving and 
curbing of Park Drive would be by local improvement peti- 
tion procedure initiated by the residents. 

The City Sigineer's recommendation was refuted by Mr. Ridley 
who addressed the Committee and contended improvements to 
arterial streets were the responsibility of the City, not 
the local residents. To require local improvement petition 
procedvire was an injustice to residents who already had to 
cope with the high level of noise and pollution from an art- 
erial street in a residential neighbourhood.' 

The Committee recommended 'That the City initiate the paving 
and curbing of Park Drive as a priority project, ' and Council 
on Febnaary 8, 1977, approved that recoitmendation. 


The Present Brief 


Hearing of this through the press, others of the Property Owners 
have canvassed the street and presented a brief dated 15 March, 1977 object- 
ing to the proposal and supported by a number of signatures. 

Since the project has not yet been advanced in the formal Local 
Improvement proced\ire, this cannot be taken as a Notice of Objection under 
506 (2) of the Charter. Nevertheless, the Collector of Taxes has checked 
the signatures with the following results: 


Total on project 

Required to Defeat 

Accepted Signatures 

'Half Signatures' (note "a") 

Other Signature (note "b") 


Number of 
Owners 

68 
35 
31 

4 

1 


Assessed 
Value 

$1,683,593 
8a, 797 
756,135 
111,972 
30,571 


Moll 


'Half signatvires' are where one of two joint owners signs. 
The experience of the Tax Office when petitions are re- 
jected for half-signatures is that they can almost always 
be made good. They represent a faulty form of signature 
rather than a family divided. 


"b" The 'other signature' has the same family name as the 
two owners but a different given name. 

If the four 'half signatiires' were made good (or three and the 
'other signature '), the objections would be sufficient in both number and 
assessed value to defeat a project on the Initiative. Those who did not 
sign are well below what would be required for a sufficiently-signed Petition. 

If the project is advanced formally in the Local improvement 
procedure, it might be assiamed that the same owners will object (with the 
'half signatures' in proper form), and the project will be defeated. All 
that will be accomplished will be that some owners will be put to the trouble 
of recanvassing to record the same objections." 


The City Manager advances for the CO^SIDERATiasi of Council v^iether, 
in view of the March 15 brief. Council new wishes the project to be deleted 
from the work program. This could be done by rescinding the motion of February 8, 
1977. 


NOTE: (2/3 AFFIRMATIVE VOTE OF THE COUNCIL PRESENT IS REQUIRED TO RESCIND A MOTION.) 
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RECOMMENDATION ; 

5 . Pacific Centre Garage 

The City Engineer reports as follows: 

"The Block 52 portion of the Pacific Centre Garage, containing 840 parking 
spaces, was completed and put into operation on October 1, 1971. The Block 42 
portion, containing 716 parking spaces, was completed and put into operation on 
August 25, 1975. The combined operation of Block 42 and 52, which provides 
parking for 1,556 cars, is the largest parking garage in the City. This garage 
has some unique operational and maintenance features, and as a result, improve- 
ments must be made from time to time to ensure that adequate service is provided 
to the general public. The purpose of this report is to request that funds be 
provided to improve the safety, operational efficiency and traffic control in 

this major parking facility. Please see separate financial status report before 
Council today . 

A. Traffic Control 

There are a number of items required to improve traffic control within the 
garage, but as yet, funds have not been allocated to do this work. These items 
include : 

(1) Illuminated PI and P2 level full indicators; 

(2) Exit booth directional signs; 

(3) Clearance bar installation; 

(4) Increased lighting for TV surveillance cameras at entrance locations. 

In Block 42, illuminated PI and P2 level full signs are necessary to direct 
people to the next level when one level is full. Presently, people entering the 
garage circulate around PI level first, and if they cannot find a space, go down 
to the P2 level. With the installation of these signs, people will be informed 
on entering the garage where space is available; this in turn will reduce the 
number of drivers circulating in the garage looking for a space and will improve 
the service to the public. 

The exit booth directional signs are needed to more clearly direct people 
to exit booths. Presently, some drivers are confused and long queues develop 
at some booths while others remain empty. This, in turn, causes traffic congestion 
and delays for people wishing to leave the garage. 

The clearance bar at the Howe Street entrance, south of Dunsmuir, must be 
replaced with a bar which will give the driver greater advance warning time that 
his vehicle is too high to pass through the garage. 

The increased lighting is necessary at the entrances to improve the operation 
of surveillance cameras, since the present lighting levels have proven to be low 
for acceptable camera operation. 

B. Safety 

The bumper curbs in the parking stalls are not easily seen since they are of 
the same colour as the surrounding floor of the garage. This has resulted in 
complaints from people who trip over the curbs. The proposal is to paint the 
tops of the curbs a bright colour so they are more visible and thereby improve 
pedestrian safety in the garage. 

C. Operation 

The daily operation of the garage requires that records related to operation 
be maintained. For this purpose, the garage office requires a typewriter. Since 
the opening of the garage, a surplus typewriter from the City has been used, but 
it can no longer be maintained adequately. Therefore, a new typewriter must be 
purchased. 

D. Maintenance 

The maintenance of pedestrian stairwells, especially the ones from street 
level, is causing concern. Problems are being encountered with people urinating 
in the stairwells, and as a result, the maintenance staff are unable to keep them 
clean. The stairwells were originally intended as emergency exits which would be 
used infrequently, and so were constructed with normal concrete flooring. 
— ^ ' ^ 
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Clause 5 Cont'd 

Wo have tried p.ilnttng the stairwell floor, hut this h.i.s proven to be 
ineffective ;ind the problem remains. The only solution is to install tile 
flooring over the concrete floor. This surface can be cleaned more easily and 
will solve the maintenance problem and reduce public complaints. 

The installation of tile is not required in all stairwells since some are 
seldom used and, as a result, there is not a major maintenance problem. Presently, 
there are three stairwells which require tile flooring. They are: 

1. Granville Street stairwell (at Robson Street) 

2. Howe Street stairwell (at Robson Street) 

3. Howe Street stairwell (at Georgia Street). 

The following is a summary of the estimated cost for the works described 
above : 

(a) Traffic control, signs, clearance bar and 
lighting - $ 9,800.00 

(b) Safety - paint bumper curbs - $ 2,800.00 

(c) Operation, typewriter - $ 600.00 

(d) Maintenance, tile stairwells - $ 8,000.00 
TOTAL - $21,200.00 

E . Sign Program 

On June 24, 1975, City Council approved the recommendation of the City 
Engineer that a major signage program proposed for the Block 42-52 Garage be 
implemented at an estimated cost of $32,000, with funds allocated from the 
Parking Sites Reserve Fund. The signage program completed over the past year 
is proving to be very successful. This is reflected in favourable comments 
from patrons to the garage and by the reduction in the number of people unable 
to locate their cars. 

An over-expenditure of $8,240 was incurred in completing the program. This 
over-expenditure was due mainly to the need to add more pedestrian oriented signs 
and the purchase of equipment necessary to operate the garage, both of which were 
not foreseen. The need for additional signs arose after opening the garage to 
more clearly define parking lot sections, which gave the customers better orienta- 
tion and readily assisted them in getting to their destination and back to their 
cars. In addition to the above, the final cost was affected by an increase in 
the cost of materials between estimating the program and final implementation. 

The installation of additional items mentioned in this report is considered 
to be operating expenses and, as such, funding will come from the Parking Garage 
Revenues . 

The Director of Finance has considered the funding for these items and concurs 
with the City Engineer's recommendations. 


The City Engineer RECOMMENDS that: 

(a) The estimated cost of $21,200 for the installation of additional items 
described in this report be charged against the 1977 Garage Operating 
Cost. 

(b) The over-expenditure of $8,240 in the Signage Program be allocated from 
the Parking Sites Reserve Fund, which was the source of funding for the 
initial program." 

The City Manager RECOMMENDS approval of the recortmendations of the 
City Engineer. 


Manager's Report, May 6, 1977 

INFORMATION ; 

6 . Pacific Centre Garage - Financial Status 
The City Engineer reports as follows: 

"In the past, the City Engineer has submitted reports annually to 
Council outlining the financial status of the Pacific Centre parking garage. 
This report will inform Council of the 1976 financial performance and the 
outlook for 1977. 

The Pacific Centre parking garage was completed in August, 1975 with 
the opening of the Block 42 portion. This increased the garage capacity from 
840 spaces to 1556 spaces, making it the largest parking facility in Vancouver. 

The 1976 'cost revenue summary is as follows: 

Revenues $1,466,826.80 
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Expenditures 
1 


Rental 

(Paid to Pacific Centre by Agreement and 
based upon total spaces) 


2. Proportion of taxes 

3. Operating Expenses 

4. Repairs and Maintenance 


TOTAL 
NET LOSS 


$ 818,136.30 (Constant) 

$ 293,921.90 

$ 527,467.20 

$ 16,716.50 

$1,656,241.90 

$ 189,415.10 


The largest annual expenditure is the rental paid to Pacific Centre 
for construction of the garage. This will not change during the 25-year term 
of the agreement, therefore, expenditures should show only a small annual 
increase compared to revenues, which will continue to increase as usage 
improves . 

The Pacific Centre garage was expected to show a deficit in the first 
few years of operation, until rates and usage increased to economic levels and 
offset the non-rising lease payments. The $189,415.10 loss in 1976 was expected 
because the garage capacity doubled and all retail construction in the Pacific 
Centre and Vancouver Centre complexes was not complete. The garage usage is 
improving and, with the parking rate increase in October 1, 1976, the economic 
outlook for the future is good. In fact, if garage usage continues, it should 
show a modest profit in 1977." 

The City Manager submits the City Engineer's report for INFORMATION. 


RECOMMENDAT ION ; 

7 . Pacific Centre Garage - Management Agreement 

The City Engineer reports as follows : 

"The Block 42/52 Parking facility, or the Pacific Centre Garage, is 
presently managed and operated by the Downtown Parking Corporation Limited 
under a management agreement with the City of Vancouver. The original agreement 
entered into October 1, 1971 expired on September 30, 1974 and since that time, 
the City and D.P.C. have been operating under the 1971 agreement which provided 
for a $10,000 annual management fee. This agreement was for the operation of 
Block 52, with the option to include Block 42 when it was completed. Since 
Block 42 is now complete, it is necessary to revise the terms of the agreement, 
including the management fee and other appropriate details. The purpose of 
this report is to request Council's approval of a new management fee and agreement 
term. 


Cont'd 


Manager's Report, May 6, 1977 


(WORKS Al - 7) 


Clause 7 Cont'd 

! 

i The Director of Finance and the City Engineer have discussed a manage- 

ment fee with the President of the Downtown Parking Corporation and have come 

j to an agreement that $30,000 per year is appropriate. This management fee covers 

I only the costs of gi-neral supervision, head office expenses and accounting, with 
all olher operating', i-osls paid by the City. The management committee of the 
Downtown Parking Corporation have approved the management fee of $30,000 per 
annum on the condition it be reviewed annually. This annual review would make 
it possible to have the fee reflect more closely the actual office expenses of 

I the D.P.C. 

I The Director of Finance has reviewed this report and concurs with the 

recommendations. 

The City Engineer RECOMMENDS that: 

A) The management fee paid to the Downtown Parking Corporation for management 
for the Block 42/52 Parking Garage be $30,000 annually. This fee would be 
reviewed annually with any recommended increases reported to Council for 
approval . 

B) The term of the agreement be established at one (1) year. 

C) That the Director of Legal Services and the City Engineer be authorized 
to enter into an agreement with the D.P.C. for management of the 
Block 42/52 Parking Garage." 

The City Manager RECOMMENDS approval of the reconunendations of the 
City Engineer. 


FOR COUNCIL ACTIC'! SHE PA^EfS) .B^^ 
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MANAGER'S REPORT, May 6, 1977 (SOCIAL: A-2 - 1) 


SOCIAL SERVICE AND HEALTH MATTERS 


RECOMMENDATION 

1. Temporary Assistance for Stanley Park Zoo Superintendent 


The Superintendent of Parks & Recreation reports as follows: 

"Mr. LeSage, Superintendent of the Zoo in Stanley Park, handles 
many calls each day from citizens who have problems with wild 
animals on their property. He offers advice and occasional 
assistance, and usually can resolve the problem. Many animals 
find their way to the zoo or are transferred to other zoos. 
This is a seasonal activity, and in order to give better 
service to the public he requires some temporary assistance. 

The Board of Parks & Recreation are agreeable to Mr. LeSage 
continuing this service to the public and request City Council 
to add $5,000 to their budget to cover temporary assistants 
and incidental expenditures." 


The City Manager RECOMMENDS approval of this request. 


FOR COUMCIL ACTiC!! SEE PAGE(S) ...ZQ. 
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BUILDING & PLANNING MATTERS 


RECOMMENDATION 


1. Strata Title Application - Conversion 

1214-1218 West 15th Avenue - Lot 3, Block 474, 
D.L. 526, Plan 3015 - Lot Size: 66' x 101.60' 
Zoning: (RT-2) Two-Family Dwelling District 

The Director of Planning reports as follows: 

An application has been received from Lloyd D. MacKenzie and Donald B. 
MacKenzie, joint owners of a semi-detached two-family dwelling, to convert 
the building from joint tenancy to Strata Title Ownership. 

See Appendix "A" for site plan. 

The applicants submitted the following information: 
1. Strata Plans 


2. Statement of Ownership 

3. Building inspection report from Peter C. O'Callaghan, 
P. Eng. #3930. (See Appendix "B"). 

Further to the condition of this two-family dwelling, the Director of Permits 
and Licences reports as follows: 

"The following required to make this building substantially comply 
with Building By-Law #4702: 

1. All voids and openings in the furnace room enclosure to 
be filled to provide a one hour fire separation. 

2. The two (2) doors to the furnace room to be replaced with 
three-quarter hour closures." 


Further to the occupancy of the building, the Director of Social Planning 
reports as follows: 

"Mr. and Mrs. Lloyd D. MacKenzie occupy 1214 West 15th Avenue 
and Mr. and Mrs. Donald MacKenzie occupy 1218 West 15th Avenue, 
which is consistent with the title registrations." 

Since this semi-detached two-family is occupied by the registered owners and 
there are no renters involved , the Director of Planning with the concurrence 
of the Director of Permits and Licences and the Director of Social Planning 
recommends that : 


This application be approved, thereby permitting the conversion of 
the premises at 1214 and 1218 West 15th Avenue to Strata Title 
Ownership subject to the following condition: 


That a Certificate of Approval (Form #10) shall not be 
issued by the Approving Officer until these buildings 
substantially comply with the applicable City By-Laws 
to the satisfaction of the City Building Inspector and 
at no cost to the City. 

The City Ilanagcr RECOMMENDS that the rccoTnmendation of the Director 
of Planning be approved. 


Cont'd 
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2 . Champlain Heights - Enclave One 


The Director of Planning reports as follows: 

"The purpose of this report is to propose amendments to Council's Resolutions 
of July 8, 1975 concerning the Conditions and Standards of Develooment for 
Enclave One, Champlain Heights. 

BACKGROUND 

Development Permit Application #76629 has been filed by Atelier 2000, for Daon 
Development Corporation Limited, to construct 70 one-family dwellings on 
Champlain Heights, Enclave One. (Lot 6, D.L. 339, Plan 16028) 

Enclave One is an irregular shaped parcel totalling 8,78 acres located on the 
south side of 49th Avenue, west of Boundary Road bounded by Frontenac Street 
to the west and 54th Avenue to the south. (See Appendix I) 

The proposed development is for a 'fee-simple' subdivision, consisting of 70 
one-family lots, related streets, interior walkways and open space playground 
areas. Five typical two/one storey plus basement one family detached dwellings 
are indicated, consisting of two or three bedrooms, with or without a carport. 
The dwelling units are located on the sites so as to utilize the zero side yard 
concept, providing rear yard areas which face onto either common playground areas 
or buffer setback areas. 

At a Public Hearing held on November 20, 1975, City Council approved the application 
by the Director of Planning to rezone this site from an RS-1 One Family Dwelling 
District to a CD-I Comprehensive Development District. 

The CD-I By-law No. 4918 enacted by Council in an open meeting on November 25, 
1975 restricted the form of development as follows: 

Permitted Uses : One family detached dwellings and customarily ancillary uses, 
including off-street parking. 

Floor Space Ratio : Shall not exceed 0.60. 

Density : Shall not exceed 8 units per acre. 

Height : Shall not exceed two storeys plus cellar or one storey plus a basement. 

Off-street Parking : Two off-street parking spaces shall be provided for each 
dwelling unit. 

By-law No. 5049 enacted by Council on December 14, 1976, amended the above 
restriction regarding off-street parking to read: 

'1.5 off-street parking spaces shall be provided for each dwelling.' 

DEVELOPMENT PERMIT APPLICATION 

The Director of Planning, after receiving advice from the Project Manager, the 
Development Permit Staff Conmittee and the Urban Design Panel, has approved this 
development permit application for the construction of seventy (70) zero lot 
line single family dwellings, subject to a number of conditions, including that 
prior to issuance of the development permit, a report be submitted to Council 
to amend: 

(a) the maximum site coverage to permit 4^^ in lieu of the previously approved 35%. 

(b) that two or three bedroom dwelling unit types be permitted in lieu of only 
dwelling unit types with three or more bedrooms. 

(c) the Boundary Road setback be not less than 49'0" in lieu of the previously 
required 69' 0". 


Cont'd 
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UNFINISHED BUSINESS 

1. Grant Request: 

Garibaldi Olympic Development Association 

The Council further considered the following motion, tabled 
on October 20th to this meeting and a report dated October 6th 
submitted by the Board of Administration setting out detail 
on the matter. 

MOVED by Aid. Wilson, 

THAT an additional grant of $5,000 be made to the Garibaldi 
Olympic Development Association in connection with its promotional 
expenses respecting Whistler Mountain as a potential site for the 
1976 Winter Olympics. 

- CARRIED BY THE 
REQUIRED MAJORITY 

(The motion was put and carried.) 


2. Georgia Street Overpass: 
C.B.C. Development 


On October 20th, the Council deferred the following motion 
to this meeting: 

MOVED by Aid. Broome, 

THAT the City Council considers the Georgia Street overpass 
connecting the proposed C.B.C. development to the Queen Elizabeth 
Theatre to be part of the C.B.C. development and, 

FURTHER THAT the Director of Planning so inform the C.B.C. 
and their architects. 

- CARRIED 

( The motion was put and carried.) 


DELEGATION MATTERS 

It was agreed to defer the following matters pending the 
hearing of delegations later this day: 

(a) Centennial Museum: T.V. Monitoring 

(b) Rezoning: N/W corner of Granville and 

King Edward Avenue 


3. Peddlers 

The City Clerk advised of request from Mr. J. Stanton, 
Barrister, that this whole matter be deferred to the November 3rd 
meeting of the Council and therefore it was agreed the matter 
be deferred for consideration on November 3rd. 

VARIATION IN AGENDA 

MOVED by Aid. Phillips, 

THAT the agenda be varied to permit consideration at this 
time of a motion respecting 'Voters ' List on Computer Tapes ' . 


- CARRIED 
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The proposed development can meet all the conditions of development, as resolved 
by City Council, with the exception of: 


(a) Site Coverage 

- Buildings 

- Surface Parking, Roadway 

TOTAL 

(b) Dwelling Units Type 

(c) Boundary Road Setback 


Permitted or Required 
(Per resolution of 
Council dated 
July 8. 1975) 


22% (maximum) 
13% (maximum) 

35% (maximum) 

3 bedrooms (minimum) 

80 ft.* (minimum) 


Proposed 

16% 
26% 

42% 

2 and 3 bedrooms 
60 - 80 feet 


With respect to the above conditions of development it is noted that: 

(a) Additional site coverage is required for Engineering street allowance standards 
over and above what was appropriated for roadway and surface parking. Given the 
street allowance requirements, the form of development and the special treatment 
of the open space areas, a site coverage of 42% is considered acceptable. 

(b) Provision of adequate noise abatement treatment can compensate for the proposed 
reduction in setback (varying from 49 - 69 feet) from the easterly property 
boundary and thereby conform to the intent of the original 69 foot setback 
requirement. 

(c) The intent of the condition that 'all dwelling units shall be at least three 
bedrooms' was to ensure a bias for family-oriented units. However, it is 
considered that this objective can also be met with a mix of two and three 
bedroom units. This development proposal allows for a choice of two or three 
bedroom units according to market demand and could conceivably result in a 
development with 70 three bedroom units or in a mix with a minimum bedroom count 
of 21 three bedroom and 49 two bedroom units. 


The Chattplain Heights Project Manager concurs with the reoontnendations 
contained in this report. 

RECOMMENDATIONS 

It is therefore recommended: 

A. THAT the maximum site coverage figure for Enclave One be Increased from 35% to 
45% in lieu thereof; 

B. THAT the minimum buffer setback area from the easterly property boundary of 
Enclave One be reduced from 69 feet to 49 feet with provision of adequate noise 
abatement treatment to compensate for the proposed reduction in the buffer strip. 


♦Consists of 69 ft. to easterly property boundary plus 11 ft. to ultimate curb. 


C. THAT the dwelling unit type for Enclave One be family oriented, with a 
minimum requirement of: 

(i) not less than two bedrooms per dwelling unit; and 
(ii) 30% of the dwelling units to have three or more bedrooms." 


The City Manager RECOMMENDS that the recommendations of the Director 
of Planning be approved. 
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3. Shaughnessy, Gladstone and Elliott 
Street End Mini-Parks Project 


The City Engineer and Director of Planning report as follows: 


1. PURPOSE OF THE REPORT 

The purpose of this report is to inform Council of the current status of the 
above noted Street Ends project and to request additional funding in order 
to construct the proposed pier structure at Gladstone Street-End. 


2. BACKGROUND - PROJECT STATUS 

On December 7, 1976 City Council approved the design and funding for the 
Street-Ends project on the basis of a L.I. P. Grant and equal cost sharing 
between the City and the North Fraser Harbour Commission (N.F.H.C.). 

The N.F.H.C. advised the City in December 1976 that the proposed design 
and cost of the Street Ends project had been favourably received. On 
March 14, 1977 the N.F.H.C. further advised that they are prepared to 
grant final approval subject to City agreement with and/or fulfillment 
of several of their usual requirements in such matters. (See Appendix I). 

Following efforts by the City to secure additional funding from the 
Provincial Government, Mr. R.H. Ahrens, Associate Deputy Minister, 
Ministry of Recreation and Conservation has advised that no Provincial 
Funding is available for the Street Ends Project. (See Appendix II). 
It was noted that there is a back-log of already approved projects to be 
funded from the Community Recreation Facilities Fund, and that further 
attempts to secure 1/3 cost sharing through proposed designation of a 
Regional Parks Plan By-Law was not favourably received by the other 
Municipalities involved in the North-Arm Fraser River Study. (The 
latter was the subject of a City Manager's Report dated September 16, 1976). 

In the period since Council approved this Project, Civic Staff have had 
to work very quickly to complete the required surveying work and detailed 
working drawings necessary to make formal application to Transport Canada 
under the provisions for the Navigatiable Waters Protection Act (N.W.P.A.). 
It is noted that the City has received excellent cooperation from the 
N.F.H.C. and the various Federal Government Agencies involved under N.W.P.A. 
To date, interim approvals have been obtained for the Street Ends project 
except for the proposed Elliott Street. Limitations imposed by the Fisheries 
and Marine Service and the N.F.H.C. which restrict the amount of filling 
beyond the existing high water mark will not make the development of Elliott 
Street End feasible. This will also mean that the portion of the walkway between 
Nanaimo and Elliott Streets will be subject to flooding during high tide. 

L.I. P. workers, under Parks Board Supervision, commenced construction work 
on the Street Ends Project in late January, 1977. Work is progressing well 
on Shaughnessy and Gladstone Street-Ends and the pathway connecting 
Elliott and Gladstone Streets along the river foreshore. 

Estimates reported to Council were prepared by the Park Board based on 
preliminary schematic designs prepared by Planning Department staff. 
Because of the rush to obtain Council's approval for the project in order 
to qualify for L.I. P. funding, there was not sufficient time for the 
Engineering Department to examine details of the proposed parks and viewing 
platform and to prepare working drawings and detailed estimates for report 
to Council. In addition, the requirements of the N.F.H.C. and the Minstry 
of Transport had not been investigated. 

Now that detailed submission to the N.F.H.C. and Transport Canada and details of 
the viewing platform have been finalized, the Engineering Department has been able 
to prepare final estimates. Some major revisions have been required to meet 
recognized navigable waters standards including construction of three, 3-pile 
dolphins around the platform to protect the structure and the public from 
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Clause #3 continued : 

potential damage by "runaway" barges, log-booms, and other river traffic (See 
Appendix III). In order to complete the Gladstone Street End project according 
to the original concept reported to Council but with some reduction In scope, an 
additional $10,000 Is required. 

In sumnary, the status of the Street Ends Project is as follows: 

(a) Shaughnessy Street End - in the process of completion subject to the 
Navigable Waters Protection Act requirements of Transport Canada and 
Environment Canada. 

(b) Gladstone Street End - prepared to construct the pier structure subject 
to Council approval of additional funding ($10,000) to comply with 
structural requirements. 

(c) Elliott Street End - no longer considered feasible in view of constraints 
imposed by Fisheries and Marine Service and North Fraser Harbour Commission, 

(d) Foreshore Pathway - work is virtually completed, noting that requirements 
on land filling nas limited the development of the foreshore pathway 
between Nanaimo and Elliott Streets. 


3. MAINTENANCE COSTS 

The City Manager's report of December 1, 1977, approved by City Council on 
December 7, 1977, instructs the City Engineer to report on estimated maintenance 
costs to be included in the 1977 Streets Maintenance Budpet. 

Based on a construction comoletion date of July/August 1977, and since we have 
no experience at this time with respect to amount of maintenance, the City 
Engineer estimates a 1977 maintenance cost of $2,000. 


4. SOURCE OF FUNDING 

It is proposed that the City make application to the North Fraser Harbour 
Commission for equal cost sharing for the additional $10,000 project 
cost required to complete the Street Ends Project as described above. 

If Council approves this expenditure, the Director of Finance advises that 
the source of funds should be firstly $2500 from the North Arm - Public 
Access Funds (Account Code 550-7901) and with the balance from the Capital 
Reserve - unallocated which was created by Council from the 1977 Supplementary 
Capital Budget. 

It is proposed that an additional $2000 maintenance costs be added to the 
1977 Streets Maintenance Budget for the maintenance of the Elliott, 
Gladstone and Shaughnessy Street-End parks and structures. 


RECOMMENDATIONS 

The Director of Planning RECOMMENDS that City Council: 

(a) Approve the extra expenditure of $10,000.00 (Ten thousand dollars) 
for the completion of the Gladstone Street End pier structure; 
source of funds to be firstly $2500.00 (Two thousand five houndred 
dollars) from the North Arm - Public Access Funds (Account Code 
550-7901) with the balance from the Capital Reserve - unallocated. 

(b) Make formal application to the North Fraser Harbour Commission for 
equal cost sharing in the amount of $5,000 for the increased costs 
required to complete the Gladstone Street End pier structure. 

The City Engineer RECOMMENDS that City Council: 

(c) Approve the addition of $2000.00 (Two thousand dollars) to the 1977 
Streets Maintenance Budget (Account Code 8021-1830) for the maintenance 
of the Shaughnessy, Elliott and Gladstone Street-End parks and 
Structures with the source of funds being the 1977 Contingency Reserve, 


The city Manager RECOMMENDS that the recommendations of the Director 
of Planning and the City Engineer be approved. 
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4. Rezoning Application - West 33rd Avenue 
and MacKenzie Street . 


The Director of Planning reports as follows: 

'On September 26, 1976 the Director of Planning reported to Council regarding 
the application that had been received from Mr. Doug Derish of the Canada 
Permanent Trust Company requesting an amendment to the Zoning and Development 
By-Law No. 3575 whereby the easterly 48 feet of Lot 1, Block 48, D.L. 2027 be 
rezoned from (RS-1) One-Family Dwelling District to (C-1) Cotmiercial District. 

In analyzing this application, the report stated: 

'The Director of Planning supports the application to rezone the 
easterly 48 feet from (RS-1) One-Family Dwelling District to (C-1) 
Commercial District as it eliminates the non-conforming aspects of 
cotmiercial development on residential ly zoned land and encourages 
upgrading or redevelopment of the property in a viable local 
commercial area. ' 

The Director of Planning also indicated support for a rezoning of the lots on 
the other three comers which were zoned (RS-1) One-Family Dwelling District 
but developed with commercial uses. 

The Director of Planning recommended the following: 

'That the application to rezone the easterly 48 feet of Lot 1, Block 48, 
D.L. 2027 to (C-1) Commercial District be approved, and; 

Further, that the Director of Planning be instructed to make application 
to rezone Lot 16, Block 47; Lot 70, Block 50; and Lot 93, Block 49; 
All of D.L. 2027 from (RS-1) One-Family Dwelling District to (C-1) 
Commerci al Di stri ct . ' 

Council resolved that: 

'The recommendations of the Director of Planning contained in this 
report be received and the whole matter be referred to a Public 
Hearing. ' 

PUBLIC INFORMATION MEETING 

Following Council's resolution of September 26, 1976 to refer the two applications to 
a Public Hearing, there was considerable concern expressed by residents in the area 
about the proposed rezoning. To assist the residents in understanding the proposed 
rezoning applications, a Public Information Meeting was held on November 29, 1976. 
Approximately 80 residents attended the meeting to discuss the proposed rezoning 
application and the possible form of development in the future. 

The majority were opposed to any further increase of commercial zoning and felt that 
in the future the amount of existing commercial development should be reduced to that 
amount of property presently zoned (C-1) Commercial District. The residents expressed 
concern over Increasing the amount of commercially zoned property without reviewing 
plans of a proposed form of development. The amount of commercially generated traffic 
that use the lanes of the adjacent residential development was also a concern. Minutes 
of the Public Information Meeting are attached as Appendix C. 


SITE DESCRIPTIONS 

The application by Mr. Derish (Application A) concerns one parcel of land located on 
the S.E. Corner of West 33rd Avenue and MacKenzie Street. The lot has a frontage of 
81 feet on West 33rd Avenue and a depth of 130 feet for a total site area of 10,530 
square feet. (See Appendix A). The westerly 33 feet of the lot is zoned (C-1) 
Commercial District and the easterly 48 feet of the lot is zoned (RS-1) One-Family 
Dwelling District. The lot is developed with a gasoline service station and a one- 
storey building containing two retail stores and a restaurant. 
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The application by the Director of Planning (Application B) concerns three lots 
developed commercially at the other three corners, however, one 33 foot lot at each 
corner is zoned (RS-1) One-Family Dwelling District as noted below. The three corners 
are developed as follows: 

S.W. Corner Lots 16-18, Block 47, D.L. 2027: gasoline service station 
Lot 16 (33' X 130') is zoned (RS-1). 

N.W. Corner Lots 70-72, Block 50, D.L. 2027: retail stores, 2 dwelling units 

at the rear of the building 
Lot 70 (33' X 130') is zoned (RS-1). 

N.E. Corner Lots 91-93, Block 49, D.L. 2027: retail stores 
Lot 93 (33' X 130') is zoned (RS-1). 

The lands surrounding the commercially developed lots at the intersection of West 33rd 
Avenue and MacKenzie Street are zoned and developed as an (RS-1) One-Family Dwelling 
District. See Appendix B for approximate location of buildings in relation to the 
existing zoning. 

ANALYSIS 

The applications by Mr. Derish and the Director of Planning were re-evaluated, given 
the opposition expressed by the residents at the Public Information Meeting. 

In considering the application by the Director of Planning and the benefits of elim- 
inating the non-conforming aspects of commercial development on residential ly zoned 
land versus the future redevelopment of the lands under the existing zoning, it is 
now considered premature to recormiend a rezoning to (C-1) Commercial District of 
each lot on the northeast, northwest and southwest comers (Lot 16, Block 47; Lot 70, 
Block 50; and Lot 93, Block 49; All of D.L. 2027). 

In reviewing the application by Mr. Derish to rezone the easterly 48 feet of Lot 1, 
Block 48, D.L. 2027 to (C-1) Commercial District, the Director of Planning still 
recommends that this be approved and considered at a Public Hearing. The rezoning 
creates one parcel of land zoned (C-1) Commercial District which is only 15 feet 
greater in frontage than the (C-1) Commercial District zone on the north side of 
West 33rd Avenue. 

If the entire lot is zoned (C-1) Commercial District, the following could be developed: 
a building of two storeys with a floor space ratio up to 1.2 (which could be partly 
residential), with provision of a 24 foot front yard, a 3 foot easterly sideyard and a 
35 foot rear yard, measured from the centre of the lane, and provision of off-street 
parking and loading subject to Sections 12 and 13 respectively of the Zoning and 
Development By-Law No. 3575. No westerly sideyard would be required along MacKenzie 
Street. 

By rezoning the easterly 48 feet to (C-1) Commercial District, all of Lot 1 (81' x 130' 
will be zoned for local commercial purposes and will provide for a better form of 
development than if only the westerly 33 feet were zoned (C-1) Commercial District. 
The rezoning would discourage a Development Permit Application to build a new building 
on the westerly 33 feet now zoned (C-1) Commercial District with ancillary parking on 
the easterly 48 feet now zoned (RS-1) One-Family Dwelling District. 

See Appendix D for a general comparison of the two possible forms of development.' 


RECOMMENDATION : The Director of Planning reconmends the following: 

A The Director of Planning be instructed to withdraw the application to rezone 
Lot 16, Block 47; Lot 70, Block 50; and Lot 93, Block 49; All of D.L. 2027 
to (C-1) Conmercial District. 

B The application by Mr. Derish to rezone the easterly 48 feet of Lot 1, Block 48, 
D.L. 2027 to (C-1) Commercial District still be referred direct to a Public 
Hearing. 

The City Manager RECOfWENDS that the foregoing recotmendation of the Director of 
Planning be approved. 
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5. Park Space and Playing Fields - Areas 6 and 10 
and Granville Island, False Creek 


The Development Consultant reports as follows: 
Purpose 

The Board of Parks and Recreation approved the following resolution on 
21st February, 1977 and directed that it be submitted to Vancouver 
City Council. 

"Resolved: That the Board advise City Council that the park 
space allotment in Phase 2, Area 6, False Creek is inadequate." 

The accompanying material from the Board's offices alleged that: 

- Phase 2 does not provide adequate open space for active recreational 
facilities for existing and proposed residents in the housing develop- 
ment such as playing fields and tennis courts. 

- Phase 1 lacks such facilities. 

- CMHC have not included such facilities in their plans for Granville 
Island. 

The purpose of this report is to respond to these points, in terms of 
Phases 1 and 2 of Area 6, Area 10 and Granville Island. 

Open Space - Areas 6 and 10, False Creek & Granville Island 

The policy adopted by Council on November 20, 1973 called for the 
following open spaces: 

Area 6 - Phases 1 and 2, Johnston, Sigurdson and Capilano - 35 acres 

Area 10 - B.C.C.C.U., N. H. B., W. O. B., and City - 5 acres 

Granville Island - 30 acres 

These acreages are being achieved in "Area "TTiereiT" a '"regulation" 
sized playing field, plus other sports facilities, in Area 6. 

Open Space and Playing Fields, Phase 1, Area 6 

Phase 1, now nearing completion, contains 26 acres of park, plazas 
and public pedestrian streets of which 16 acres is park space in the 
form of grass and treed areas, pools, a playfield, a sports field and 
walkways between the Heather and Spruce neighbourhoods. 

The "regulation" playing field with dimensions at least 170' x 350' is 
located adjacent to the school and is equipped for soccer, football, 
rugby, baseball, softball, etc. at all levels except "major" league. 

The sports field, called the school green, is approximately 160* x 
240* and is also adjacent to the school. It is of a size, shape and 
surface suitable for "pick-up" games such as throwing a football, 
Softball, touch football, and other informal games. 

There will be four tennis courts in the Heather Neighbourhood, two to 
be constructed this year and two later. 
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The Park Department have no set "standards" for sizes of Playing 
fields. The actual size depends upon the level of the teams and 
leagues who would use the playing fields and upon the amount of land 
available. The playing field in Phase 1 was designed by Thompson, Ber- 
wick, Pratt and approved by the Park staff and the Development Group to 
serve the elementary school who are paying for it, plus all inter- school 
games. It was not intended to serve "major" league games. 

The length is the most important dimension because of end zones for 
both Canadian football and rugby. The Parks Board, during their constru- 
ction work on site, managed to increase the length of the playfield to 
350' which in their opinion allows adequate end zones. 

The size selected meets all the minimxim specifications for size and 
some of the maximum specifications. It is very much larger than the 
size required by the school. The playfield is suitable for all soccer, 
football, rugby, grass hockey, softball and baseball at the recreation- 
al levels - the only exception being what the Park Department define as 
the "organized sport groups", that is the "professional" or "major" 
league sport groups. 

A larger size, such as suggested in some of the briefs to Council 
would attract the "organized sport groups", not compatible with the pas- 
sive concept of the park design. 

More particularly, we believe that the presently approved size and the 
location of the playfield will result in the optimiim use of groiind space 
for the maximum number of people. 

It is interesting to note that the School Board staff are laying out the 
field for school sport purposes for 3 soccer/field hockey pitches across 
the field to maximize the use. 

An agreement is being negotiated between the Parks Board and School 
Board for the financing of the additional cost of providing an "all- 
weather" playfield and for the on-going maintenance costs of both the 
playfield and school green area, which enlarges the usefulness of 
these playing areas for both the school population and the general public. 

During the design of Phase 1, the Vancouver Board of Trade and others 
requested that the playing field be built to the largest standards, to 
accommodate "majof leagues. We recommended the above dimensions to 
Council on May 11, 1976, with the result that Council agreed and the 
playfield is now about to be constructed to the dimensions mentioned 
above . 

Open Space, Phase 2, Area 6 

An Area Development Plan for Phase 2 was approved by Council on August 
10, 1976 following a public hearing. It contains provisions for the 
following: 

- 5.1 acres of park, along the waterfront and adjacent to complemen- 
tary open space on Granville Island. 

- An 18,000 sq. ft. sports centre for indoor racquet sports and pos- 
sibly exercise and sauna on a pay-as-you-play basis. (subject to 
financing) . 

- 2 tennis courts. 

- An indoor swimming pool (subject to financing). 

The Team of architects and developer have made some improvements to 

the scheme since the Area Development Plan was approved, which will soon 

be brought to Council for consideration, including the above features. 

The consultant Team have examined carefully the possibility of a play- 
ing field of 1^5 acres in the 5 acres of open space, but recommend strong- 
ly against it for the following reasons: 
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1. Conflict between residential use and a regulation sized playfield. 

2. Density of the development. 

3. Not the best use of inner city land. 

The open space is designed to permit casual pick-up sports, as in 
the school green in Phase 1. 

Open Space - Johnston, Sigurdson and Capilano Properties, Area 6 

The properties total approximately 16.3, 0.5, and 2.8 acres respec- 
tively. As applications are received for Area Development Plans, 
requirements for open space can be established by the City in accor- 
dance with Council's earlier policy. 

Area 10 

B.C.C. Credit Union and the National Harbours Board have received 
City approval for an Area Development Plan, which includes some 2.5 
acres of "open" space, but not a playing field. 

The False Creek Development Group are working with a Team of Rhone 
& Iredale Architects and Daon Development Corporation on a design 
concept for City-owned lands (6 acres) and Western Outboard Ltd. 
(.93 acres). They expect to propose about 2.5 acres of open space, 
in accordance with the earlier City policy, but not a playing field. 

Our consultant teams advise that playing fields in Area 10 are not 
practical with the densities proposed. 

Granville Island 

The Granville Island Interim Trust, of which the City's Development 
Consultant is a member, have made public their suggestions for redeve- 
lopment of the Island, which includes public space in the southeast 
sector adjacent to the public space in Phase 2 of Area 6 - some covered, 
some Open, adventure-playground facilities for children, passive areas, 
walkways, bicycle paths, tennis courts, etc. 

The Trustees have stated that they will sxabmit their proposals to the 
City for consideration by Council (and through them, others such as the 
Park Board) and will apply for an Area Development Plan, during which 
process, the proposed uses and issues can be debated. 

In an earlier report to Council, the City's Development Consultant did 
say that the integration of open spaces in Phase 2 and Granville Island 
would present an option for a playfield in this area. 

However, the Trustees have never felt that important inner city land 
should be used for an essentially single purpose playing field - broa- 
der uses for a larger section of the population should be sought. 

Comments of the Director of Planning 

The Planning Department concurs with the two recommendations which 
follow on the understanding that: 

(1) Previous Council policies on public open space are being 

pursued, including the policy for substantial areas of open 
space on CSranville Island. 
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(2) The concept of a large open space by combining the open space 
of Phase 2 with a large open space on the adjacent part of 
Gran-ville Island is to be pursued. Planning Department's 
support of the Phase 2 proposal as presented to Council in 
May 1976 was hinged on this concept. 


Recormnendations 

It is recommended that: 


A. the land use plan for 5.1 acres of public open space in Phase 
2, but excluding a soccer/rugby playing field, be confirmed. 

terms of reference for development of the City's Area 10 B 
which do not call for a soccer/rugby playing field be con- 
firmed. 

The City Manager RECOMMENDS that the recommendations of the 
Development Consultant be approved. 


6. Kitsilano N.I. P. Appropriation: Kitsilano 
Neighbourhood House Grounds Improvement 


The Director of Planning reports: 

"One of the priorities for the Neighbourhood Improvement Program in 
Kitsilano is the provision of neighbourhood park space. 

On March 24, 1977 the Kitsilano Citizens Planning Committee reviewed a 
proposal from representatives of the Kitsilano Neighbourhood House Board 
for improvements to the open space at Kits House. Changes were suggested 
to increase the amount of useable open space, to provide more space for 
the pre-school groups operating out of the Kits House Hall, to provide 
better access to the House, the Hall and the grounds, and to improve the 
look of the grounds. The Committee felt that these proposed changes to 
the Kits House grounds could help to provide much needed neighbourhood 
park space in this area and therefore recommended approval of this 
project in principle. 

The Committee noted, however, that more detailed plans should be prepared 
for this proposal so that accurate cost estimates can be obtained, and 
the required permits can be applied for. 

On April 20, 1977, representatives from Kits House informed the Conmittee 
that preliminary cost estimates for this project totalled a maximum of 
approximately $60,000. For a project of this size, they were unable to 
provide the required expertise within their organization to produce the 
detailed working drawings and cost estimates. They, therefore, requested 
some N.I. P. funds to hire a consultant to carry out this work. 

The Kitsilano Planning Committee agreed to the request and recommended 
approval of up to $5,000 (based on 10% of a maximum budget of $50,000 + 
fees) to be spent to hire a consultant. 

The site office co-ordinator for Kitsilano noted that the provision of 
public useable open space in this area is a high priority, and the 
deadline for N.I. P. projects (October 31, 1977) is drawing near. Therefore, 
he also recommended approval of the funds to hire a consultant. 
C.M.H.C. also concurs with the recommendation. 
It is therefore RECOMMENDED that: 
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City Council approve the expenditure of up to $5,000 (five thousand 
dollars) from the Kitsilano Neighbourhood Improvement Program budget for 
the purpose of hiring a consultant to work with the staff and Board of 
Kitsilano Neighbourhood House to prepare working drawings and detailed 
cost estimates for improvements to the Kitsilano Neighbourhood House 
grounds. This amount would be cost shared as follows: 

Federal $2500 
Provincial $1250 
City $1250." 


The City Manager RECOMMENDS that the foregoing recommendation of the 
Director of Planning be approved. 


7. Strathcona Rehabilitation Project - 
Location of Massey Award Marker 

The Director of Planning reports as follows: 

"In 1976, Vincent Massey Awards for Excellence in the Urban 
Environment were given for the deCosmos Village housing pro- 
ject in Champlain Heights and for the Strathcona Rehabilitation 
Project. Award certificates were supplied to the participants, 
including the Mayor on behalf of the City. Bronze markers 30" 
square were also supplied and one of these has been installed 
at the deCosmos Village. 

On July 27, 1976, Council approved a number of recommendations 
relating to lease and landscaping of a strip of land between the 
back of the sidewalk and the property line on the east side of 
Gore Avenue, between Pender and Keefer Streets. The proposal 
was that the land be leased, subject to certain conditions, for 
$1.00 per year to the Strathcona Property Owners and Tenants 
Association (SPOTA) , who would, with volunteer labour, install 
landscaping as an improvement to one of the main approaches to 
the Strathcona Neighbourhood. The City, the Province and C.M.H.C 
agreed to share in the cost of landscape material, estimated at 
$5,000. Conditions of the lease included the requirement that 
SPOTA first obtain the consent of the two abutting owners and 
provision be made for the City to place the Massey Award Marker 
in the leased area. 

SPOTA, by letter of November 14, 1976, advised of difficulties 
in obtaining the required consents from the abutting property 
owners and suggested that the Massey Award Marker be located 
in the Linear Park near the Georgia Street and Hawks Avenue inter 
section. In January this year, the President of SPOTA and staff 
of the Engineering and Planning Departments and of the Park Board 
agreed on a more specific location in the sloping bank where the 
paved portion of the linear park on Georgia Street abuts the 
south-east corner of MacLean Park. This location is on park land 
rather than the closed street allowance which forms part of the 
Linear Park. 

Staff of the Park Board have prepared a design which will incor- 
porate the placing of the Massey Award Marker in some further 
work to be done on stabilizing the bank in this location, and 
this proposal has been endorsed by the Park Board. 

It is recommended therefore that the City approve a location at 
the south-east corner of MacLean Park for the Massey Award Marker 
for the Strathcona Rehabilitation Project." 

The City Manager RECOMMENDS that the recommendation of the Director of 
Planning be approved. 
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Regular Council, October 27, 1970 3 

UNFINISHED BUSINESS (cont'd ) 

4. Voters' List on Computer Tapes: 
Candidates 

On October 20th, the following motion was deferred for 
further consideration at this time: 

MOVED by Aid. Phillips, 

THAT WHEREAS the City's Voters' List is a public document 
available free in duplicate to every candidate; 

AND WHEREAS it is important that voters be correctly advised 
of where to vote; 

AND WHEREAS citizens have been wrongly advised by where-to- 
vote cards copied from the printed Voters' List as many voters 
refer to these cards rather than the City's card; 

AND WHEREAS the City records the Voters' List on computer 
tape and such tape can be easily duplicated; 

THEREFORE BE IT RESOLVED THAT any candidate be entitled to 
take one of his Voters' Lists in the form of a computer tape, at 
the City's cost plus 20%. 


A recorded vote was requested, 
as follows: 

FOR THE MOTION 

Alderman Calder 
Alderman Phillips 
Alderman Hardwick 
Alderman Rankin 


- LOST 

The record, therefore, is 

AGAINST THE MOTION 

Alderman Wilson 
Alderman Sweeney 
Alderman Bird 
His Worship the Mayor 
Alderman Linnell 
Alderman Broome 
Alderman Adams 


(The motion was declared lost.) 


COMMUNICATIONS OR PETITIONS 

Multiple Service Center 

Skeena Terrace Tenants Association 


MOVED by Aid. Linnell, 

THAT, pursuant to request 
Association, approval be given 
organization on the subject of 
the community. 


from the Skeena Terrace Tenants 

to a delegation from that 

a Multiple Service Center for 


- CARRIED 


BOARD OF ADMINISTRATION AND OTHER REPORTS 

A. General Report, October 23, 1970 

Works and Utility Matters 

Parade in Downtown Area 

Vietnam Action Committee (Clause 3 ) 

Pursuant to request received, the Council agreed to defer 
consideration of this clause pending the hearing of a delegation 
later this day. (see pages 13 and 14) 
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Manager's Report, May 6 , 1977 . (BUILDING: A-4 - 13) 


8. Kitsilano N.I. P. Appropriation - Playground 
Improvement at Tennyson School 

The Director of Planning reports: 

One of the priorities of the Kitsilano Neighbourhood Improvement Program 
is to provide more useable park area within the community, with special 
emphasis being placed on the provision of neighbourhood parks suitable 
for small children and useable as rest areas for adults. 

The area between Broadway and 16th Avenue, Arbutus and Burrard has been 
identified as being particularly deficient in neighbourhood park facilities. 
However, Tennyson School is situated within this area and its grounds 
could be developed to function as a small park area. 

On August 10, 1976 City Council approved the expenditure of $3100 from 
the Kitsilano NIP budget to hire a consultant to work with the Tennyson 
Parents Group and the School Board to prepare plans for the improvement 
of the Tennyson School grounds. A consultant (Ken Terriss) was then 
hired and work proceeded. 

On April 20, 1977 the Kitsilano Citizens Planning Committee received the 
completed plans from the consultant along with cost estimates from the 
School Board. 

The plan involved four distinctive yet connected types of improvement to 
the grounds (these are shown digramatical ly in the attached appendix) and 
included: 


1) street planting, playfield mounds, moving posts. 


backstops, etc. $7,700 

2) small play structure, play equipment, mound, 

sandpile $9,600 

3) large play structure $17,000 

4) east entrance planting and benches, 

retaining wall, mounds, special paving $7,800 

Total $42,100 


The Kitsilano Planning Conrtiittee had previously suggested that a budget of 

approximately $31,000 be set for this project. They therefore felt that minor 

adjustments should be made to the plans to try to bring the costs down, 

although they felt the major components of the plan should remain. They 

therefore agreed to a compromise and recommended that a maximum of $35,000 

be allocated from NIP funds for this project. It was noted that the School 

Board has previously agreed to pay overhead costs of NIP projects involving 

schools. In this instance, reductions in the final cost due to the overheads 

being paid by the School Board may be enough to make necessary only very minor change 

in the plans. 

The Kitsilano Site Office Co-ordinator and CMHC have reviewed this proposal 
and concur with the Committee's recommendation. 

It is therefore RECOMMENDED that: 

City Council approve the expenditure of up to $35,000 (thirty-five 
thousand dollars) from the Kitsilano Neighbourhood Improvement Program 
budget (Recreational Facilities category) for the purpose of making the 
improvements to the grounds at Tennyson School as indicated in the 
attached appendix. This amount will be cost shared as follows: 

Federal $17,500 
Province $ 8,750 
City $ 8,750 

The City Manager RECOMMENDS that the foregoing recommendation of 

the Director of Planning be approved. FOR COUNGL ACT!0?4 SSE PAG2(S) J..?.1L 


Manager's Report, May 6, 1977 .... 

LICENSES AND CLAIMS MATTERS 

RECOMMENDATION : 

1 . Claim Niomber 17496 - B.C. Telephone Company 

The Director of Legal Services reports as follows: 

"This claim arises from operations by our Sewers Branch 
crew on April 9th, 1976 on the southwest corner of 
Hastings and Seymour Streets. 

The City Sewers Branch crew were investigating a blocked 
catch basin drain at this location which required ex- 
cavation. While backfilling the excavation the crew 
inadvertently punctured a B.C. Telephone Company cable 
duct. The puncture was not discovered until October 26th, 
1976 when water entered the duct and caused damage to the 
B.C. Telephone cable. 

We have verification of the labour and material costs for 
the repairs in the amount of $5,32 5.86. 

Our investigation of this incident confirms that the City 
crew caused the damage and that the City would be liable 
to B.C. Telephone Company for the cost of repairs. 

It is recommended that this amount be paid to B.C. Telephone 
Company and this is a request that authorization be granted 
to have a cheque issued in the amount of $5,32 5.86 payable 
to B.C. Telephone Company to finalize settlement of this 
claim. " 

The City Manager RECOMMENDS that the foregoing recommendation be 
approved . 


A 

(CLAIMS A5 


FOR COUNCIL ACTION SH PAGEfS) iL 


MANAGER'S REPORT, May 6, 1977 


(FIRE: A-6 - 1) 


FIRE AND TRAFFIC MATTERS 


RECOMMENDATION 

1. Champlain Heights Development - 

Closure of the Tyne-Rumble Connection 

The City Frvgineer, the Director of Planning and the Chanplciin Heights Project 
Manager report as follows: 

In recent months, enquiries and petitions relating to the pn^xjsed closure of 
the Tyne-RLUfcle connection (Ghanplain Crescent) have been received by the 
Engineering Department. In particular, correspondence has been received frcm 
private citizens, merchants in Chartplain Mall, and Bumabf Council (letter 
attached) . The purpose of this report is to outline the teasons for the pro- 
posed closure, discuss possible inplicaticxis of the closwe, and propose a 
course of action. 

BfiCKGRDUND 

The extension of Tyne Street south from 54th Avenue to meet Ruitt)le Street at 
Boundary Road in Bumaby vras conpleted in the early 1970 's in preparation 
for the subdivision of Areas E and F in Chanplain Heights (see Appendix I) . 
Hie intaition at that time was for the Tyne-Rumble connection (Chanplain 
Crescent) to serve as a collector for local traffic and in addition, offer 
the potential for developnent into a major ajrterial to bypass Kingsway - 
Boundary. Hcwever, Council subsequently reassessed the subdivision proposal 
and in 1973 authorized the preparation of a new scheme of developnent for 
Areas E and F. 

The revised scheme of developnent titled "Itrplementation Report for Areas 
E and F" was develc^jed in 1974. (See i^jpendix II) The plan was prepared 
following many months of consultation and active participation by all those 
involved. Menbers of the team included thirty pecple representing citizens 
interests in the area, school and park interests, as well as City Planning 
staff and Bumal!^ Planning .Dfepartment representatives. 


Ihe meiin feature of the plan is the clustering of residential enclaves around 
a central parkway system with a major loop road to serve transportation re- 
requirements. Hie intention of the loop road concept was to provide internal 
circulation for traffic within the Areas E and F developinent and connections 
to external streets (Boxmdary Road, South East Marine Drive, Ty^e Street) 
to facilitate external vehicular and transit trips, and to discoxarage the 
intrusion of non-local traffic (i.e. tlirough traffic)- However, iirplicit in 
the concept of this traffic scheme (i.e. the loc^ road) was the inplication 
that many local trips would be circuitous as opposed to the direct travel 
opportvmities normally available in a grid system. Furthermore, the denial 
of east-west travel OK»rtunities through the developnent frcra external dest- 
inations would place increased pressure on Kingsway, 49th Avenue/nitperial, 
and South East Marine Drive. The Engineering Department was oonoemed that 
the break in continuity of streets all the way from 49th Avenue to Marine 
Drive was too large for an virban developnent of this density and in this type 
of location. It was noted by the Engineering Department during discussions 
about the Irnplemsntation Plan that there would be opposition to the Tyne- 
Ruitble closure due to the denial of direct vehicular (and future transit) 
opportunities and increased traffic on external streets. These concerns were 
in the opinion of the team, outwei^ied by other considerations and the present 
scheme was advanced to Council. 

Vancouver City Council adopted the Implementation Plan on May 6 th, 1975. The 
land was rezoned to permit develc^insnt of the plan in Jvne 1976. The loop road 
has been cleared and servicing for the Phase I enclaves is virtually ccnplete. 
Vtoxk. on the central parkway was started on February 1st, 1977. Marketing and 
developnent of the Phase I enclaves is new in progress. 


Continued 
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(FIRE: A-6 - 2) 


Clause No. 1 Continued 

Council in Novesriber 1976 designated Enclaves 18 and 19 as sites for non-market 
family rental housing. Enclave 19 is to be developed by the G.V.R.D. Housing 
Corporation. G.V.R.D. have retained architects, received preliminary aj^roval 
fran C.M.H.C. for funding and are well along in the preparation of their site 
plans It is anticipated that they will require acc5ess to the site during the 
late sunner of 1977. The Tyne-Runtole connection cuts throixjh the middle of 
ElTclave 15 and Enclave 19. 


PROPOSED CLOSURE OF TYNE-BOmE OONNECTICM 

In tenns of the subdivision of property in the north part of the Chanplain 
Heists Areas E and F development (which is nav registered) , the existing 
Tyne-Rurrible connection is a teirporary facility only. It will be replaced by 
the loop road which is to be cctrpleted and opened to traffic later in 1977, 
unless vinforseen delays are incurred. 

Staff of Bumaby Planning Department have indicated to us that they wish to 
see the role of Rumble Street limited to that of a collector street, with a 
forty- two (42) foot pavement. As we understand this classification, it 
would be oonnparable to East 54th Avenue or Tyne Street in Vancouver. Although 
the Tyne-Rumble connection would fit into this classification in terms of pro- 
viding a continuous collector system for neighbourhood level trips, it would 
also have the potential to develop as a major arterial routing to bypass 
Kingsway - Boundajry Road and the area of the regional town centre. This would 
not be odtpatible with Bumaby 's plans, nor with those of Chanplain Heights 
(which envisage a quiet, s\±)urban atmosphere within the confines of the site) . 
The loop roadway system developed for Champlain Heists would provide adequate 
capacity to meet the developtrent's needs, while effectively discouraging 
through trips to Runtole Street and is therefore the desirable alternative. 
The proposed closure would result in the traffic present]^' '^irig Tyne-Rurble, 
about three thousand (3,000) vehicles per day, re-routing onto East 49th 
Avenue, Kingsway and South East I-larine Drive. This will mean an increase of 
about four per cent (4%) on these streets, vMch ccrribined presently carry 

approximately eighty thousand (80,000) vehicles per day. \Vhile Kingsway 
and East 49th Avenue are at effective Cc^city, South East Marine Drive 
could carry additional traffic volumes through developrnent of tlie proposed 
Marine Way facility. Under these circumstances, the closure of Tyne-Runrible 
would not result in overloading other arterials in the area, though seme 
travel at a neighbourhood level would be affected because Marine Drive vrould 
not serve these trips as well as they are presently served. However, the 
closure would meet the objectives of both the Charrplain Heights Plan and 
the Municipality of Bumaby. The plan has proceeded on this basis nav for 
several years, and anple opportunity has been afforded to discuss the plan 
through public meetings.lt is too late to alter this plan new. 

CCM^BCTIONS TO BOUNDARY ROAD 

Connections fron the proposed Chanplain Heights loop road to Boundary Road 
are inpor1:ant to the development. Boundary Road is the only continuous 
north-south street in the area, providing inportant mobility for residents 
of the area. The original Chanplain Heights plan provided for two access 
points to Boundary Road, opposite Arbor and Clinton Streets in Bumaby. 

With the presence of major shopping facilities in south Bumaby and the 
develcping regional town centre, it is ej^ecteS tliat (3hanplain 'Heights 
residents will have strong shopping and employment ties to south Burnaby, 
as well as social links. Thus, it was felt inportant to provide a connection 
to Rumble Street in Bumaby, v^ch as a collector could handle these, trips. 
This was accotplished by relocating the originally proposed access at Clinton 
Street to Rumble Street, resulting in the present plan. The loop road arrange- 
ment within Chanplain Heights should be sufficient to discourage through trips 
frcm abusing this connection. 


Continued 
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Clause No. 1 Continued 

The Bumaby Director of Planning 's report makes two points regarding tliese 
connections. The first is that the Boundary Road median should be modified 
to prevent through trips from Vancouver onto Arbor in Bumaby, and we agree, 
si±)ject to the results of the proposed joint Bumaby - Vancouver Council 
meeting to f ineilize the cross-sectional design of Boundary Road from Kingsway 
to Marine Drive. The second point is that the Rurtible Street access should be 
deleted in favoiar of the Clinton Street access (i.e. return to the former plan); 
we do not agree with this point because of the aforanentioned need for Champlain 
Heights residents to use Rumble Street (in relatively small nuoribers) to reach 
enployment, shopping, and social opportunities in South Bumaby. 


In view of the foregoing, there is no question that the Tyne-Runtole connection 
roust be closed if the litplementation Plan is to be realized. If the road is 
not closed, the Cit^' will have to embark upon a major re-design program. 
This would be a very lengthy and costly process. It is reocranended that Council 
reaffirm si:?x5ort of the Inplementation Plan in general and the closvire of the 
Tyne-Ruittole connection in particular. 


IT IS RBCOtWENDED: 

A. THAT Council reaffirm suj^rt of the Inplementation Plan in general and the 
closure of the Tyne-Rumble connection in particular. 

B. THAT the City Engineer provide information to the Municipality of Bumaby Planning 
Departitent regarding the anticipated traffic movements to be generated by the 
Chaitplain Heights developnent and connections to Boundary Road. This informa- 
tion to be made available prior to the June 2, 1977 scheduled joint 
meeting between Vancouver and Burnaby Councils. " 

Copies of the petitions are on file in the City Clerk's Office. 

The City Manager RECOMMENDS that Council approve the above recom- 
mendations . 


CONSIDERATION 

2. Street Closure to Accommodate the 
Mount Pleasant Neighbourhood Fair 

The City Engineer reports as follows: 

"In a letter dated March 28, 1977, Ms. Colleen Fallon, Co-ordlnator of 
the Mount Pleasant Neighbourhood Fair, requested that 8th Avenue, between Guelph 
and Prince Edward Streets, be closed to vehicular traffic on Saturday, May 28, 
1977 from 9:00 a.m. to 9:00 p.m. to accommodate a Neighbourhood Fair. 

The activities scheduled to take place are children's programs, 
ethnic food booths, folk and square dancing and a beer garden which will be 
operated by the Mount Pleasant Branch #177 of the Royal Canadian Legion. 

As 8th Avenue is not a transit route, B.C. Hydro operations will not 
be affected. The Police Department advises that they will provide special 
attention for this event and no problems are anticipated. 


Temporary signing and barricading will be required, as well as extra 
street cleaning. The estimated costs are as follows: 


(1) Temporary signing, barricades, etc. 

(2) Sanitation Department services 


TOTAL: 


$150 
$125 
$275 


Continued 
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Clause No. 2 Continued 

Should Council approve the applicant's request to close to vehicular 
traffic 8th Avenue, from Guelph to Prince Edward Streets, on Saturday, May 28, 
1977 from 9:00 a.m. to 9:00 p.m., such approval should be subject to the following 
conditions : 

A. The applicant enter into an arrangement satisfactory to the Director of 
Legal Services indemnifying the City against all claims that may arise from 
the proposed closure, such indemnity to be in the form of insurance in which 
the City of Vancouver is named insured. 

B. The cost of temporary traffic controls be borne by the applicant. 

C. The cost of any street cleaning required over and above normal street 
cleaning be borne by the applicant. 

D. The necessary permits and clearances to dispense food, beverages and spirits 
be obtained from the departments and agencies concerned - Health, Permits & 
Licenses, Police and Provincial Liquor Distribution Branch. 

E. That no stakes or anchors be imbedded in City property." 

The City Manager submits the above report of the City Engineer for 
Council's CONSIDERATION. 


FOR COUMCIl Aam SEE VhQt{S).h.StlL 
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FINANCE MATTERS 

RECOMMENDATION 


1 . Consent to Assignment of Lease 

Hie Supervisor of Properties reports as follows: 

"Lot A, Block F, D.L. 301, situated on the south-east comer of 
2l|th and Fraser Street, is leased to Home Oil Distributors 
Limited for a period of 10 years to January 31 » 1985- 

Home Oil also lease from the City of Vancouver two 10 -foot 
widening strips adjacent to Lots 1 and 2 of Subdivision 1, 
Block 6, D.L. 526 situated on the south-east comer of 
Ulst and Granville Streets, for a period of 5 years to 
August 31, 1979- 

Home Oil Distributors Limited are going through the process of 
amalgamation with Imperial Oil Limited and have requested permission 
to have the above leases assigned from Home Oil Distributors Limited 
to Imperial Oil Limited. 

Recommended that the City consent to an assignment of the above 
leases from Home Oil Distributors Limited to Imperial Oil Limited 
subject to the docvunents of assignment being to the satisfaction 
of the Director of Legal Services." 


The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Properties be approved. 


2. Investment Matters (Various Funds) March, 1977 

The Director of Finance reports as follows: 

"(a) Security Transactions during the month of March 1977. 

(b) Summary of Securities held by the General and Capital Accounts. 

(a) SECURITY TRANSACTIONS DURING THE MONTH OF MARCH 1977 

1. GENERAL AND CAPITAL ACCOUNT TRANSACTIONS (PURCHASES ) 

Maturity Maturity Term Annual 

D^te Type of Security Date Value Cost Days Yield 


Chartered Bank Deposit Receipts and Government Notes 


Mir 


.2 

Mercantile Bank of Canada 

Mar. 3/77 

$ 1,000,205 

.48 $ 

1,000,000 

.00 

1 

7 

.50 

3 

Bank of British Columbia 

Mar. 8/77 

2,002,197 

.26 

2,000,000 

.00 

5 

8 

.02 

8 

Bank of Nova Scotia 

Mar. 10/77 

500,205 

.48 

500,000 

.00 

2 

7 

.50 

10 

Bank of Nova Scotia 

Mar. 14/77 

500,410 

.96 

500,000 

.00 

4 

7 

.50 

15 

Bank of Nova Scotia 

Mar. 18/77 

500,308 

.22 

500,000 

.00 

3 

7 

.50 

17 

Bank of Nova Scotia 

Mar. 21/77 

500,410 

.96 

500,000 

.00 

4 

7 

.50 

23 

Royal Bank of Canada 

Mar. 24/77 

1,000,191 

.78 

1,000,000 

.00 

1 

7 

.00 

25 

Bank of Nova Scotia 

Mar. 30/77 

1,501,489 

.73 

1,500,000 

.00 

5 

7 

.25 

28 

Bank of Nova Scotia 

Mar. 31/77 

1,000,595 

.89 

1,000,000 

.00 

3 

7 

.25 

30 

Bank of British Columbia 

Mar. 31/77 

1,500,318 

.49 

1,500,000 

.00 

1 

7 

.75 

31 

Bank of Montreal 

Apr. 12/77 

1,503,723 

.29 

1,500,000 

.00 

12 

7 

.55 


$11,510,057.54 $11,500,000.00 


53 


Date 


Mar. 


Da1:e Type of Security 


Chartered Bank Deposit Receipts S Government Notes 
Maif.ai Bank of British Columbia Apr. 29/77 $ 754,594.32 
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Type of Security 
Debentures 


Maturity 
Date 


10 City of Vancouver 6.00% June 15/80 
10 City of Vancouver 8.50% Dec. 3/93 
22 City of Vancouver 6.00% June 15/80 
29 City of Vancouver 8.00% Apr. 2/93 


Maturity 
Value 


$ 2,000.00 
200,000.00 
9,000.00 
3,000.00 

$214,000.00 


Price 


93.25 
92.46 
93.32 
87.80 


Cost 


$ 1,865.00 
184,920.00 
8,398.80 
2,634.00 

$197,817.80 


Term 
Yrs.Mos . 


3/3 
16/9 

3/3 
16/- 


Yioid 


8.40 
9.40 
8.40 
9.50 


Maturity 
Pate 


Maturity 
Value 


Yield 


Cost 


$ 968,594.32 


$ 750,000.00 
$ 947,817.80 


Days 


29 


7.71 


(b) SUMMARY OF SECURITIES HELD IN GENERAL AND CAPITAL 
ACCOUNTS ONLY - AS AT MARCH 31, 1977. 


Type of Security 
Short Term 

Chartei'ed Bank Deposit Receipts 
and Government Notes 


Par or Maturity Value 


$ 67,023,824.38 


Cash or Book Value 


$ 61,182,329.3?" 


The City Manager RECOMMENDS that the foregoing report of the 
Director of Finance be approved. 


3. West Health Unit - 3998 Main Street 


The Director of Permits and Licenses reports as follows: 

"On November 10th, 1976 City Council approved the following recommendations 
when considering the report of the City Manager on alterations of 3998 Main 
Street for the Health Department. 

1. Funds In the amount of $5,000 be appropriated from the Health 
and Welfare Building Capital unappropriated funds for drafting 
assistance and consulting services for completion of contract 
drawings and specifications for the alterations to 3998 Main Street. 

2. Authority be given for tenders to be called for a further report 
back to Council. 

In the body of the report costs were estimated as follows: 

a) Allowance for drafting & consulting services $5,000 

b) Alterations 86,000 

c) Furnishings & equipment including 3 chair 

dental clinic 37,850 

Total $128,850 


Cont'd 
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The City Architect had the necessary worklnp drawings and documents 
prepared and open tenders were requested. The following were received: 

Amundson Construction Co. Ltd. $ 73,000 

Allan & Viner Construction Co. Ltd. 74,265 

Turnbull & Gale Construction Co. Ltd. 74,371 

Lickley Johnson Palmer Construction Ltd. 75,629 

Seaward Construction Co. Ltd. 76,744 

International Construction Co. Ltd. 79,497 

McLelland Bros. Construction Ltd. 79,640 

Burdett Construction Co. Ltd. 80,749 

Hodgson King & Marble Ltd. 85,428 

Project Construction (1976) Ltd. 94,150 

The tenders are found to be in order and it is recommended that the low 
bid submitted by Amundson Construction in the amount of $73,000 be accepted. 
Up-dated costs of the complete project, if this bid is accepted, are as follows: 

Drafting & consulting services $7,500 
to prepare contract documents 

Alterations by low bidder 73,000 
Printing, advertising and permits 900 
Telephones, moving costs & miscellaneous 
expenses not included in construction 
company contract 4,800 
Furniture and equipment including 3 chair 
dental clinic 40.300 

Total $126,500 

The Director of Finance advises that the required funds are available from 
the Health and Welfare Buildings Capital Fund. 


It is recommended that Council: 

A. Authorize the City Architect to accept the low bid of Amundson Construction 
in the amount of $73,000 for the construction work. 

B. Approve the estimate for the project as outlined in the body of the report 
and the necessary funds be appropriated from the Health and Welfare Capital 
unappropriated funds to complete alterations and furnishing and equipping 
of 3998 Main Street for the Health Department." 

The City Manager RECOMMENDS that the foregoing recommendations 
of the Director of Permits and Licenses be approved. 


FOR COyNGL ACIIOM SEE PAGE(S) . 
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PROPERTY MATTERS 


RECOMMENDATION; 


1. 


Burrard Street Widening, 
1800 - 1802 West 4th Avenue 


Compensation to Lessee 


The Supervisor of Properties reports as follows :- 

"City Council on January 18, 1977 in considering a report 
of the Supervisor of Properties approved for the widening 
of Burrard Street, acquisition of a portion of 1800 - 1804 
West 4th Avenue and 2003 - 2005 Burrard Street, legally 
described as Lots 19 and 20, Block 247, D.L. 526, Plan 590. 

This report noted that the City was obliged to pay cash 
compensation to two lessees for the breaking of their 
leases and these negotiations would be the subject of 
later reports. 

Brigid Anne Clarke, one of the lessees, operates Tiffany 
Glass Centre Ltd. at 1800 - 1802 West 4th Avenue at the 
S/W corner of 4th Avenue and Burrard Street. This lessee 
has a current lease expiring in 22 months but has agreed 
to give up vacant possession by April 30, 1977. 

Following negotiations, this lessee has agreed to accept 
the sum of $17,500.00 in full compensation for the 
breaking of her lease. This settlement has been endorsed 
by the Director of Legal Services. 

It is therefore recommended that the Supervisor of 
Properties be authorized to pay compensation to the lessee 
Brigid Anne Clarke on the foregoing basis chargeable to 
Account Code #146/5921." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Properties be approved. 


2 . Sale of Property - N.W. Corner of Burrard Street & 3rd .Avenue 

The Supervisor of Properties reports as follows : 

"On June 15, 1976, Council authorized the Supervisor 
of Properties to sell the residual portion of properties 
acquired for Burrard Street widening. Accordingly, 
tenders were called for the following property on 
April 5th, 1977 and were opened in public at 9:30 a.m. 
on Monday, April 25, 1977. 

Recommended that the following offer to purchase be 
accepted and approved under the terms and conditions 
set down by Council, being the highest offer received. 

Lot E, Block 227, District Lot 526, Plan 16643 

Situated on the N.W. corner of Burrard Street 

and 3rd Avenue. Zoned C-3A 


NAME 


APPROX . 
SIZE 


SALE 
PRICE 


TERMS 


CONDITIONS 


Meyer 

Holdings Ltd. 


6,410 sq.ft. $173,521 


Cash 


The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Properties be approved. 


Regular Council, October 27, 197C 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Balance of Works and Utility Matters 

MOVED by Aid. Broome, 

THAT, in respect of the report of the Board of Administration 
(Works and Utility matters), dated October 23, 1970, Clauses 1 and 
2 be adopted and Clause 4 received for information. 

- CARRIED 

Social Service and Health Matters 

Illegal Suite - Hardship Case 

Mr. Piara Singh Sandhu (Owner) - Clause 1 

The Council considered the application submitted 
by the Board of Administration under the Hardship 
Policy, of iiiegai suite at 875 West 63rd Avenue, approval being 
requested by Mr. Piara Singh Sandhu, the owner. The Hardship 
Committee reported pointing out the circumstances in respect of 
this illegal suite installed in the basement and now being 
occupied as a separate housekeeping unit in violation of the 
By-law. 

It is suggested the Council consider either refusing the 
application for approval or granting the application for a limited 
period . 

MOVED by Aid. Adams, 

THAT this illegal suite be permitted to be continued for a 
limited period of two years, by which time the debt incurred by 
the owner in respect of the installation should be substantially 
reduced; this action, however, is subject to a commitment from 
the owner that the illegal suite will be removed at the end of 
this limited period. 

- CARRIED 

Accumulation of Refuse: 

1447 Rupert Street (Clause 2) 

The Board of Administration submitted a report from the 
Medical Health Officer in respect of the accumulation of refuse 
on the premises at 1447 Rupert Street, owned by Mr. J. Doughty. 
The administrative action in an endeavour to maintain this 
property in a tidy condition is set out in the report. 

MOVED by Aid. Bird, 

THAT the Board of Administration be instructed to arrange 
to have this property cleaned up and the expenditure in connection 
therewith be placed as a charge against the property. 

- CARRIED 

Licenses and Claims Matters 

Claim: Mrs. Catherine Jowett 
(Clause 2) 

It was agreed to defer consideration of this report pending 
the hearing of a delegation as requested. 

Finance Matters 

Social Service Government Reporting 

MOVED by Aid. Hardwick, 

THAT the report of the Board of Administration (Finance 
matters), dated October 23, 1970, be adopted. 

- CARRIED 



Manager's Report, May 6, 1977 


(PROPERTIES A9 


3. Lease Renewal of 1655 Robson Street 
West End Services Centre 


The Supervisor of Properties reports as follows: 

"City Council on August 29, 1972, authorized the leasing 
of premises at 1655 Robson Street for Health & Welfare 
purposes in the West End. The tenure confirmed by 
Council was for four (4) five-year terms commencing 
September 1, 1972 and rental for the first five year term 
was set at $5.00 per square foot for the 4999 square 
feet occupied. 

The premises comprise a portion of a large commercial- 
residential development and are located on the ground 
floor having an average frontage on Robson Street of 
forty feet and a depth of 123.5 feet. Seven surface 
parking stalls are included in the rental. 

Negotiations with Mr. J. Balshine of Garshe Investments 
Ltd. have resulted in Mr. Balshine agreeing to a 
five-year rental review as follows: 

First 23s yrs. $7.50 sq.ft. x 4999 = $37,492.50 P. A. 
2nd 2h yrs. $8.50 sq.ft. x 4999 = $42,491.50 P. A. 

Investigation of paid rents for current leases in the 
area indicate the foregoing rental to be realistic for 
the subject premises. 

Upon takeover of the City Welfare function by the 
Provincial Government, a license agreement was granted 
to the new Vancouver Resources Board by resolution 
of City Council dated March 11, 1975. This license 
originally covered only 289 square feet of the total 
area (subsequently increased to 500 square feet) and 
was for a period terminating August 31, 1977. 

By letter dated April 18, 1977, the Vancouver Resources 
Board has confirmed it wishes to continue at this 
location and agrees in principal to a rental increase 
proportionate to the proposed lease rates. The 
renewal of the license will be the subject of a further 
report to Council. 

It is recommended that the Supervisor of Properties be 
authorized to accept Garshe Investments Ltd. five year 
rental review as follows :- 


Effective September 1, 1977 
TO 

February 29, 1980 (2H years) = $37,492.50 per annum 


Effective March 1, 1980 
TO 

August 31, 1982 {2h years) = $42,491.50 per annum 

All other terms and conditions to remain the same. 

Further that the 1977 budget be increased in the amount 
of $4166.00 to cover the increased rental for the period 
September 1st to December 31st, 1977. The Comptroller 
of Budgets and Research advises that if the foregoing is 
approved the source of funds will be the contingency 
reserve." 


The City Manager RECOMMENDS that the foregoing recommendation 
of the Supervisor of Properties be approved. 


Manager's Report, May 6, 1977 


(PROPERTIES A9 - 3) 


4. Strathcona Infill Housing Lots: 
Request to resell to the City by 
the Provincial Goverrunent 


The Supervisor of Properties reports as follows: 

"By letter dated April 15, 1977, L.I. Bell, Deputy Minister 
of Housing has offered to sell back to the City for the 
sum of $80,289.40, Lots 25-29 (Now B) , Block 76, D.L. 181, 
Plan 196 . These lots are on the north side of 

Keefer Street between Heatley Avenue and Hawks Avenue. This 
value represents the Provincial Government's book value, 
namely the original purchase price of $66,000.00 plus 
carrying costs of 8% to March 31, 1977. 

The following background information is submitted for 
Council's information: 

The site which the government is offering to the City is one 
of a number of properties sold to the Government during 1975 
at the government's request. These properties (including 
the site in question) were sold for immediate development 
and in each case an option was given to the City by the 
Government to repurchase the lands at the net sales price in 
the event construction to the point of pouring of foundations 
had not been commenced within a specified period of time. 
This particular site was conveyed to the Government on April 
14, 1975, and construction was to commence prior to April 30, 
1976, after which date the City had three months in which 
to exercise its option. 

For various reasons, including changes in financial policies, 
construction was not commenced within the allotted time and 
extensions to the date of commencement of construction were 
requested by the Government and were approved by Council as 
follows : - 

May 4, 1976, extended to December 31, 1976 
December 7, 1976, extended to April 30, 1977 

In each instance, the Government gave the City an option 
extending the time within which the City would repurchase 
the property for the sum of $66,000.00. As construction 
has not commenced and the Government has not requested a 
further extension, the City has three months within which 
to exercise its option to purchase the lands for the sum of 
$66,000.00 less a proportionate part of the current year's 
taxes and any other amounts owing to the City or amounts 
required to release any charges which may have been registered 
against the property. Therefore, the Government's offer to 
sell the lands for the sum of $80,289,40 would appear to be 
redundant at this time. If the City did not exercise its 
option within the time specified, the Government may then 
sell the lands at any price to any interested group. 

It is noted that the City cannot extend the option to 
repurchase as it is granted to the City from the 
purchaser in this case the Provincial Government 
therefore only they can extend it. 

In the two previous extensions, the Government 
wished to prevent the City from exercising the 
option and consequently requested an extended time 
within which to commence development. Council granted 
extensions on the commencement date on the condition 
that the City's 90 day option to repurchase also be 
extended. 


Cont'd 


Manager's Report, May 6, 1977 


(PROPERTIES A9 - 


Clause 4 Cont'd 

A further letter dated April 29, 1977 has now been 
received from L.I. Bell, Deputy Minister of Housing 
requesting a time extension of three months in which 
to commence construction as the Strathcona Property 
Owners and Tenants Association have now agreed to 
the Provincial Housing Guidelines. 

It is recommended that the commencement of construction 
date be extended to July 31, 1977, subject to the 
Government extending the option period for three 
months to October 31, 1977 and subject to any 
documentation deemed necessary by the Director 
of Legal Services." 

The City Manager RECOMMENDS that the foregoing recommendation 
the Supervisor of Properties be approved. 


FOR COUMCil AC.iCi: SZE PAGE(S) 
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MANAGER'S REPORT 


May 5, 1977 


TO: Vancouver City Council 

SUBJECT: Social Mix in Area 2 of False Creek 
CLASSIFICATION: RECOMMENDATION 


The City Manager reports as follows: 

On March 18, 1977, when considering the development of Area 2 of False Creek by 
Marathon, Council resolved as follows: 

"THAT the Mayor, the Chairman of the Planning and Development 
Coramittee, City Manager and the Director of Planning meet with 
Marathon Realty to d iscuss the proposed development of Area 2 
False Creek with particular reference to the following: 

(a) assigned cost per dwelling unit 

(b) definition of "reasonable" price 

(c) social mi:; 

(d) public recreation areas." 

Representatives of Marathon and of the City met on March 22 and April 18. There 
was no controversy with respect to (d) above. The intention of Marathon 
is to abide by the terms of the letters of agreement and to create public areas 
exactly as detailed in the City's Area Development Plan. This calls for the 

provision of 25 acres of public open space plus 3 acres of school grounds, for 
an estimated population of 7,900. This is well above the requirements of the 
Official Development Plan (2 acres per 1000) or of the Subdivision Control By-law 
(10% of total area). The open space also includes a regulation size playing field. 
Through the development permit process the City can ensure that the requisite 
public areas are dedicated and developed. The remainder of this report, therefore, 
concerns issues (a), (b) and (c) relating to social mix. 


Background on Social Mix 

Statements dealing with this issue are found as follows: 

1) The Official Development Plan for False Creek contains the following "Mandatory 
Requirement" : 

"2.1 (c) POPULATION MIX Population mix should not unduly emphasize one 

class or age group." 

2) The same Plan also contains the "Interpretive Requirements": 

"2.2 (d) HOUSEHOLD MIX The following household types should be provided as a 

basin-wide objective: 

Families with children 25% 

Couples with (young and mature) 25% 

Elderly 15% 

Singles 35%." 

"2.2 (e) AGE AND INCOME The population age and incomes mix as reflected 
MIX in the Greater Vancouver region be adopted as a 

basin-wide objective." 

3) The Area Development Plan for Area 2 contains no further reference to 
income mix. 

4) The letters of agreement between the City and Marathon which preceded the 
rezoning, contain the following references: 


.2 


-2- 


(i) June 10, 1974 report from Mf jor Phillips: 

"C.l. Marathon would look favourably on selling land at a reasonable 
price for such things as multi-cultural centres, senior citizens housing 
or co-op housing," 

(ii) June 25, 1975 from John McLernon of Marathon: 

"Wliile item C, l,...were agreed to in principle, at the meeting, they are 
expressions of our intentions for guidance of both parties but should not 
be a specific term of the agreement." 


5) In a letter of February 15, 1977, Gordon Campbell recites at length the efforts 
Marathon have made to find sponsors for low- income housing. He also states: 

"I think there has to be recognition that Marathon did not commit to subsidize 
the land in Area 2. The agreement reached between Marathon and the City 
recognizes this. Marathon only agreed to make land available at reasonable 
market value. If, in fact, subsidization of land on the north side is required, 
it would be considered a direct cost against the entire development and the 
Marathon Realty /City agreement would have to be reconsidered." 

The present discussions with Marathon have centred on: 

a) the interpretation of "reasonable price", and 

b) procedures for implementing the objectives and guidelines. 


Guidelines for Interpreting "Reasonable Price" and Procedures for Implejiienting the 
Social Mix Objectives 

As detailed below, "Reasonable Price" is to be interpreted' as 2/3 of market value, 
as determined by independent appraisals. In the paragraphs following, "low income" 
housing is housing which can be afforded by persons or households in the lowest 
1/3 of the G.V.R.D. income range. Normally, this would be housing embraced by 
a Federal and/or Provincial assistance program. 

Marathon and the City will work together to ensure that in every neighbourhood the 
low income housing proceeds at about the same time as higher income housing. The 
following mechanism is recommended: 

(1) In the design of each neighbourhood at each development stage, Marathon will 
identify land for low income housing and subsidized non-residential development 
and specify the design, uses, and number of low income dwelling units or floor 
area of subsidized non-residential development, in conformity with the Official 
Development Plan and the Area Development Plan, to the satisfaction of the 
Development Permit Board. 

(2) If there is no agreement on the market value of the land, Marathon and the City 
will each appoint a qualified real estate appraiser. The appraisers will be 
given the same instructions to establish the market value of the site or sites 
identified for low Income housing or non-residential development, considering 
the location, density and use of the sites, but as if the development to be 
built thereon was market housing or market commercial development. Where the 
two appraisals are different, the two appraisers endeavour to reconcile their 
differences. Failing such agreement, "Market Value" shall be the average of 
the two appraised values. 

(3) Concurrently with Marathon receiving the first Development Permit within a 
neighbourhood, Marathon will agree to sell to the City of Vancouver at any time 
within 2 years of the date of receiving the Development Permit, the serviced 
land for low income housing and subsidized non-residential development (pre- 
viously identified in step (1) above) at a price equal to 2/3 of the "Market 
Value" as determined in step (2) above. 

(4) The market value shall be determined as on the date of granting the free 2-year 
offer to the City. 

Any taxes paid by Marathon to the City for such sites during the period of option 
shall be refunded if the City exercises the option. 
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(5) If the City does not exercise its right to purchase within the 2 year period, then 
both parties recognize that the basin-wide guidelines cannot be achieved at that 
time in that location. The site may then be used by Marathon for medium income 
housing or market commercial development as the case may be. If the City exercises 
its right, but does not commence construction within 1 year of purchase, Marathon 
has the option to acquire the site back from the City at the price which the City 
paid to Marathon and Marathon may then use the site for medium income housing 

or market commercial development in accordance with the Official Development Plan 
and the Area Development Plan. 

(6) Achievement of these guidelines will not be retroactive, and if the City fails to 
exercise its right to purchase housing sites in earlier phases of 

development, it will not attempt to overcome this shortfall by applying to a later 
phase of the development a requirement for a mix of low income housing in excess 
of that mix reflected in the G.V.R.D. 

(7) Use of any property conveyed by the City for low income housing will be restricted 
to such low income use by covenants running with the land. It is contemplated 
that the City will either develop such land or provide it to a third party at 
the City's cost. If the land is provided to a third party at a higher price for 
the land than the City's cost, the excess will be added to the price payable by 
the City to Marathon. 

Application to "Cooper's Court" Neighbourhood 

To meet the low income mix provisions of the first phase of Cooper's Court, (south of 
the railway tracks) , Marathon will designate a site suitable for a senior citizen's 
personal care home for up to 150 residents or for some other government assisted 
housing. This could probably be located on parts or all of Blocks and E-j^. 
However, it would require a deviation from the development forms outlined by 
Marathon in their Development Proposal brochure. 

The City and Marathon recognize that further planning is needed to designate a viable 
personal care structure. It is recommended that such planning proceed as rapidly as 
possible, but not hold up the approval of the development permit for Block A. In the 
case of Cooper's Court, it is recommended that the granting of the free 2-year option 
to the City occur as soon as an acceptable site has been designated and appraised, 
but no later than the granting of any subsequent development permit to Marathon. 


RECOMMENDATION 

The City Manager RECOMMENDS that Council accept the interpretation of "reasonable 
price" as set out in this report, and the procedures set out in the report for 
providing the low income component of housing Area 2 of False Creek, and request 
the Director of Legal Services to incorporate them in the formal agreement between 
the City and Marathon. 

(Representatives of Marathon will similarly recommend these interpretations and 
procedures to their Company.) 

The City Manager also RECOMMENDS that Council at this time approve the amendment 
to the Subdivision Control By-law which had been tabled pending this report. 


FOR COUNCIL ACTION SEE PAGE(S) .1„... 


82 

MANAGER'S REPORT 

May 5, 1977 

TO: Vancouver City Council 

SUBJECT: Area 2 of False Creek - 

Engineering Aspects of Marathon Developments 

CLASSIFICATION: CONSIDERATION 


The City Engineer reports as follows: 
"Background 

The agreements made by Marathon Realty Co. Ltd. and the City of 
Vancouver in 1974 at the time of the re-zoning of the lands on the north side of 
False Creek, have yet to be formalized in a legal document. The Law Department 
is working with members of the Engineering Department and other departments, as 
iirell as representatives of Marathon, to prepare this document for signing. 

Marathon Realty has obtained a Development Permit to construct a townhouse- 
apartment development in Area 2. The Development Permit Board approved this 
application, subject to a series of conditions including the signing of the 
Agreement between Marathon and the City, referred to above and a partic\ilar 
condition related to the future replacement of the Cambie Bridge. 

All but one of the difficulties which the Engineering Department has 
seen as potential problems for the City regarding the Area 2 development have 
been resolved through negotiations with Marathon representatives. The one 
outstanding item relates to the Cambie Bridge. 

Without resolution of this issue, the Agreement cannot be signed and 
Development Permits cannot be issued. The purpose of this report is to obtain 
Council's decision on this outstanding issue. 

Cambie Bridge Replacement 

The Cambie Bridge is directly adjacent to Area 2 and is, therefore, a 
problem from a noise, air pollution and aesthetic point of view. The Area 
Development Plan ^y-Law for Area 2 recognized the problems and called for non- 
residential biiffer-buildings to be constructed beside the Bridge to shield the 
residential units from the bridge. The plans of other areas in False Creek, in 
particular Area 6, Phase II, and Area lOB, call for a similar treatment of the 
bridges in their areas. The Law Department advises, however, that the Ey-Law 
did not say that residential buildings must not be placed next to the bridge. 
Most of the buildings Marathon is planning to build next to the bridge are non- 
residential but Marathon is planning one large residential block of l62 dwelling 
units which will be within 160 feet of the existing bridge. (This block is "Block A", 
the first development Marathon intends to construct in Area 2. The Development 
Permit Application for Block A has been approved.) 

The problem of a bridge directly beside a residential development is made 
more difficult by the fact that Cambie Bridge must eventually be replaced. Detailed 
investigation has shown that the new bridge should be constructed to the west of 
the existing bridge, which will bring it within 50 feet of the housing in Block A 
(See attached sketch). The Area Development Plan recognizes this, and provision 
for footings for the bridge are made in the strip of land which is designated as 
public open space. The Engineering Department's review of the Development Permit 
Application for Block A was made in that context, and one of the conditions placed 
on the approval of the Development Permit Application for Block A was that Marathon 
notify future owners that a new bridge is planned. 

At the Development Permit Board Meeting, the City Ehgineer said 

"... the agreement would have to provide assurance 

that the property owners adjacent to the bridge would 

be fully aware that the bridge had to be constructed...." 

Because this matter has not been satisfactorily resolved,, the City Engineer is 
asking for Council's direction on this issue. 
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The Engineering Department is concerned that when the City moves to 
replace the Cambie Bridge, owners of residential units adjacent to the bridge 
in Block A may seek compensation from the City for devaluation of their property 
when a new transportation facility is relocated to 50 feet from their building. 
While there may be similar difficulties elsewhere in the City, in this case the 
problem is being "built-in" to this new development. 

All parties have long recognized that a Cambie Street replacement will 
be necessary, and in fact, development plans specify where a new facility is to 
be located. Block A is designed so that most of the windows and balconies face 
away from the bridge. 

The Engineering Department feels that, as Marathon has elected to build 
residential units in a location which, according to our plans, will become 
much less desirable (due to the relocation of the bridge), Marathon is obliged to 
take measures to protect the City and the future owners of these units from a 
legal confrontation. Marathon plans to market their iinits and, as a result when 
the bridge is replaced and the problems arise, Marathon vdll no longer be directly- 
involved. 

The Law Department advises that it is not possible to register against the title 

of each suite a warning about the bridge relocation. Nor is it possible to register 

an easement for the bridge against an adjacent piece of property. 

It would be possible to register such an easement if some of the open space under 
the proposed new bridge were to remain in Marathon's possession and was then 
transferred to the lessees and incorporated with Block A. 

The City Engineer recommends that this be done so that there is no doubt about 
all future owners being legally notified about the bridge relocation. 

Marathon representatives have said that they will go so far as to 
notify the initial owners via a sales prospectus that the bridge will be replaced. 
They do not feel Marathon has any further obligations. They have re jected the 
easement approach outlined above becaiise they feel an easement will be an 
encumbrance which will adversely affect the marketability of the development. 

We do not question that charging an easement against the titles will 
affect the marketability of the development. ' The replacement of the bridge 
will likely affect these xinits* market value. 

The Engineering Department believes that every effort should be made to 
maintain the maximum flexibility for the City in the planning of a bridge replace- 
ment. If, for example, developments occur which force the City to use a tunnel 
rather than a new bridge, the cost, in today's dollars, could well be more than 
100 million dollars rather than an approximate 20 million associated with a 
bridge. 


Consideration 

Council is therefore being asked to decide between the following two positions: 

A) The City Engineer be instructed to refuse his consent to the granting of a 
development permit for Block A unless an easement is granted for the new 
bridge on open space to be incorporated with Block A. 

B) The City Engineer be instructed to consent to the granting of the permit on 
the undertaking from Marathon that all original lessees in Block A will be 
notified of the future bridge relocation." 

The City Manager submits the matter for Council's CONSIDERATION. 


FOR COUNCIL ACTIOJJ SEE ?AGE(S) Z 
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MANAGER'S REPORT 

May 10, 1977 


TO; Vancouver City Council 

SUBJECT; Bid and Performance Bonds 

CLASSIFICATION; RECOMMENDATION 
The City Purchasing Agent reports as follows: 

"The present policy for Bid and Performance Bonds, which has been in effect for 
over twenty years, is set out in the Administrative Manual and reads as follows: 

" BID AND PERFORMANCE BONDS (OR DEPOSITS) 

(i) Bid and Performance Bonds are not required with tenders for: 

Trucks and Autos, 

Equipment (National Products), 

Materials and Supplies. 

(ii) Bid and Performance Bonds are required with tenders for: 

Equipment specially manufactured. 
Services $10,000.00 and over. 

Specialized installations, including supply of equipment. 
Structures, pavements and other civil engineering works. " 


Purpose of Bonds and Comments re: Their Effectiveness 

Bid Bonds - The only contractual requirements of a bid bond is that the Surety 
Company will ensure that the successful tenderer will enter into a contract and 
will provide a performance bond to secure the performance of the terms and 
conditions of the contract. The Bid Bond is void as soon as a Performance Bond 
is supplied and the contract is signed. 

An alleged side benefit of a bid bond is - the Surety Company will investigate 
the financial and technical competence of a firm before they will issue a bid bond. 
In actual practice, however, most firms submit a certified cheque or a Government 
bearer bond as a deposit, so no investigation is made by a Surety Company. 

Also, in actual practice, to the best of my knowledge, the City has never used a 
bid bond to force a reluctant tenderer into a contract, i.e. - there have been 
many instances (both in cases where bonds were required and cases where bonds 
were not required) where the tenderer claimed a serious error in his bid and has 
requested permission to withdraw. In every such instance, the City has granted 
permission to withdraw because it would be patently unfair to fdrce a supplier 
into a loss position if he made a genuine error in his bid. 

There is also a growing reluctance on the part of many firms to submit bid bonds 
and more and more firms are submitting bids without bonds even though the tender 
documents states that they are required. I also believe we are losing competition 
because some firms are not bidding because they will not go to the trouble and 
expense of obtaining a bond when they have no assurance of being awarded the 
contract. Part of this reluctance is due to the fact that the cost of bid bonds, 
like everything else, is rising, and in some instances it may cost up to $150.00 
for a bid bond. 

It can be seen from the foregoing that, in most instances, bid bonds provide 
little if any benefit for the City, they reduce competition and they put an 
unnecessary cost on the tenderers. They also put the City in the invidious 
position of being obliged to reject tenders which are acceptable in all respects 
except for their failure to provide a bid bond. 

I am, therefore, recommending that bid bonds no longer be required for tenders 
administered by the City Purchasing Agent. I am restricting my recommendation 
to tenders administered by the City Purchasing Agent because it is industry 
practice to provide both bid and performance bonds in the case of building 
construction and certain engineering works, whereas it is not the industry 
practice with material and equipment suppliers such as the Purchasing Agent 
deals with. 


RE: BID AND PERFORMANCE BONDS 


Performance Bonds - The contractual requirement of a performance bond is that the 
contractor shall well and faithfully observe and perform all the obligations of 
the contract. 

Performance Bonds have proved to be a very useful device to ensure that contractors, 
who have encountered difficulties during the execution of a contract, live up to 
their commitments. I believe, however, that performance bonds should only be 
demanded with contracts of significant value ($50,000.00 or more) except that, when 
the Purchasing Agent or the head of the using department considers that there is 
an unusual risk factor involved, the Purchasing Agent should be authorized to 
demand a performance bond regardless of the value of the contract. 

If the recommended change is approved, the tender documents will clearly state 
that the successful tenderer must provide a performance bond within a specified 
number of days or the contract will not be awarded. 

The only danger we can see with the proposed change in policy is that, in some 
instances, a bidder may not be able to obtain a performance bond and it will 
be necessary to go to the best bidder who can obtain a bond. We believe, however, 
that the problem eliminated by the elimination of bid bonds will far more than 
offset this slight risk. 

RECOMMENDATION 

I RECOMMEND that the policy with respect to bid and performance bonds be changed 
to read as follows: 

• BID AND PERFORMANCE BONDS (OR DEPOSITS) 

(i) Bid Bonds are not required for tenders administered by the City 
Purchasing Agent but the City Purchasing Agent is authorized to 
demand bid bonds in cases where he considers unusual risk factors 
are involved. 

(ii) Performance Bonds are required with contracts with a value of 
$50,000.00 or more for the following types of purchases, except 
that the City Purchasing Agent is authorized to demand perform- 
ance bonds for any type of purchase regardless of value, if he 
deems it necessary to protect the interests of the City: 

Equipment specially manufactured. 
Services, 

Specialized installations, including supply of equipment.'*" 


The City Manager RECOMMENDS approval of the recoiranendation of the 
City Purchasing Agent. 

FOR COUNCIL ACT!C:J SEE PAGE(S) — - 


Regular Council, October 27, 1970 5 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 1C3 

B . Property Matters, October 23, 1970 

Registration of Subdivision Plan of Area 'A': 
Champlain Heights 

MOVED by Aid. Calder, 

THAT the report of the Board of Administration (Property 
matters), dated October 23, 1970, be adopted. 

- CARRIED 


C . Sale of City Property 


MOVED by Aid, Linnell, 

THAT the following report of the Board of Administration dated 
October 23, 1970, be adopted: 


"RECOMMENDED that the following applications to purchase received by 
the Supervisor of Property and Insurance be approved under the terms 
and conditions set dovm by City Council, being in each case the 
highest offer. 

Re: Lot l8 & 26, D.L. 756 

Cul-de-sac East of Knight 
North of l8th Avenue 


NAME 


LOT APPROX.SIZE SALE PRICE TERMS 


CONDITIONS 


Josef 
Stanzl 


18 


& 26 


1' 


^ 117.05' 


Irregular 


$12,135.00 

( each) 


City 
Terms @ 


Lot 26 subject to 
Bulkhead agreement. 

These lots known to 
contain fill and no 
guarantee given to 
soil stability. 


Vancouver 
Chinese 
Alliance 
Church 


Ik 

15 
16 

17 


Re: Lots li|, 15, 16 & 17, D.L. 756 

Sit: E/S Knight. North of l8th Ave. 


i|7' x l5ii.ll ' 
153.3a' 


i5ij-.ll' 


31 . 66 ' 


$12,350.00 
(each) 


5.56 ' 
ITW' 


The-se lots known to 
contain fill and no 
guarantee given to 
soil stability. 

City Subject to the 

Terms @ approval of the schem 
9-3/k% of development by the 
TPB, within 60 days. 

Lots 16 & 17 are 
subject to Bulkhead 
Agreement . 


Re: Lot ij.1 amd., Elks, kl , 50 & 5l 

D.L. 37 E/S Stamford N. of Kinssway 

Bawn i|l Irregular $8,i|80.00 City Double fronting lot. 

Construe- amd. Terms @ Development Permit to 

tion Ltd. 9-3A^ be referred to TPB 

for approval of 
buildings in relation 
to size. 


Re: Lot 28 (except 10' x 10' corner cut-off), 
Blk. 5. D.L. 320 E/S Alma, N. of [i.8th Ave. 

V. Setty 28 50' X I36' $16,800.00 City 
Pendakur Terms @ 

9-3/k% 


- CARRIED 
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MANAGER'S REPORT 

May 10, 1977 


TO: Vancouver City Council 

SUBJECT: Decorative Street Banners - Tender No. 10-77-1 
CLASSIFICATION: RECOMMENDATION 


The Purchasing Agent and City Engineer report as follows: - 

"Tenders for the above were opened by the City Clerk for the City Manager on 
April 25, 1977, and referred to the Purchasing Agent and City Engineer for 
report. A copy of the tabulation is attached. 

This report is being submitted for Council consideration because we are 
recommending acceptance of a tender which did not comply with the bid deposit 
requirements, i .e. , the low bidder (Sign-Ads (B.C.) Ltd.) did not submit the 
required bid deposit with their tender. 

A clause in the tender document stated "The right is reserved, as the interests 
of the City may require, to reject any or all tenders, and to waive any minor 
informality or irregularities in tenders received." There are, however, no 
policies or guidelines which rank irregularities, so when there is any doubt as 
to whether or not an irregularity is "minor", we refer the matter to the Law 
Department for an opinion. 

In the past, with one exception, the Law Department has considered omission of 
a bid bond as a major irregularity, except in cases where the bond has been 
executed by the Surety Company before the closing date, and a delay in delivery 
has been the only irregularity. 

The "one exception" referred to above was a recent case wherein the deposit was 
prepared and submitted several hours after the closing time. If a satisfactory 
alternative tender had been submitted, the Law Department would have recommended 
rejection. Unfortunately, in that instance, no satisfactory alternative was 
offered, so prudence dictated that we make an exception and accept the low bid 
with its late deposit. 

In the case of the tender now under consideration, the Purchasing Division 
telephoned Sign -Ads to determine why they had not submitted the required bid 
deposit, and the President of Sign-Ads has submitted a letter of explanation 
wherein he states that he is the only signing officer for the firm, and he was 
not available to sign a cheque the latter part of the week preceding the open- 
ing, and was unable to obtain a certified cheque on time on the aay of the 
opening because the bank did not open until 10 A.M. He is prepared to provide 
the certified cheque if his bid is successful. 

In our judgment, Sign-Ads explanation is somewhat weak because he could have 
signed a cheque earlier in the preceding week; however, we believe that the 
dramatic difference in cost between Sign-Ads' bid and the next bidder forces 
us to take a serious look at the low bid, i.e. - the next bidder (Seaboard 
Advertising), is approximately $6,700 higher than the low bid. The approximate 
differences in price are 69% if 500 Banners are purchased and 84% if 600 
Banners are purchased; the percentage differences arise because Seaboard 
tendered a higher unit price for the lower quantities, whereas Sign-Ads tendered 
the same unit price for both quantities. 

For years we have had no serious problems with Bid Bonds, with the exception of 
the subject tender and the one other exception referred to above. It is true 
that a number of firms have failed to provide bid bonds in past years, but in 
virtually every other instance it has been practical to reject the bids because 
they were either from an unsatisfactory supplier, their prices were high, or the 
next low bidder was reasonably close in price. With the two exceptions, however, 
there have been substantial differences in price, and the low bidders were 
satisfactory suppliers. 
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This case is particularly difficult because Seaboard Advertising has been the 
successful contractor for the past two years, and they did a good job. Also, 
the Product Manager for Seaboard Advertising has submitted a letter reminding 
us of their proven record of performance and expressing their concern that the 
contract may be awarded to a firm which failed to provide a Bid Bond with their 
tender. 

In spite of the foregoing complexities, we believe the interests of the City 
would be best served by making the award to the low bidder, and accepting 
their late bid deposit. 

One of the reasons for recommending acceptance of the low bid is based on the 
historical price pattern. Seaboard's prices, this year, appear to be excessive. 
An exact comparison cannot be made from year to year because the complexity 
of designs, the number of colours used and the difficulty of registration all 
have a bearing on cost, so there is usually a range of prices for different 
designs in any given year. However, a review of prices over the past few years 
gives a reasonable indication of what the price range should be. A review 
follows: 

YEAR PRICE RANGE PER BANNER 

1971 $ 6.70 to $ 6.95 

T972 7.40 to 7.85 

1973 9.95 to 15.75 

1974 11.50 to 12.00 

1975 15.75 for all 

1976 19.77 to 33.88 


It will be noted that the top of the range for 1976 was very high. This occurred 
because some very complex designs were commissioned for use in conjunction with 
the Habitat Conference and cannot be considered typical. The Electrical Division 
of the Engineering Department, which is responsible for banner specifications, 
considers that the complexity of the banners at the lower end of the 1976 range 
compare favourably with the banners now under consideration. 

The unit prices now under consideration are: 

Sign-Ads (B.C) Ltd. - $16J8 each 

Seaboard Advertising - $27.33 each if approximately 600 are purchased or 

$29.75 each if approximately 500 are purchased. 

It should be ncted that the material, which is worth approximately $3.00 per 
banner, is beirg supplied by the City this year, whereas, in previous years it 
was supplied b> the banner contractor. Approximately $3.00 per banner must, 
therefore, be acded to the prices shown for Sign-Ads and Seaboard in order to 
compare them with previous years. 

Another reason for recommending the low bid is, there are not sufficient funds 
available if the banners are purchased from Seaboard. 

A sum of $25,0C0 has been provided in the Summer Decorations budget and $12,800 
of this amount has been allocated for the manufacture and sewing of banners. 
We were uncertain, at the time of tendering, the size of program which could be 
undertaken with the funds available, so the tender document stated the quantities 
desired for an optimum program (602 banners) and the quantity required for a 
minimum prograrr (494 banners), and advised the tenderers that exact quantities 
could not be determined until tenders had been evaluated. An evaluation follows: 


.3. 
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Re: Decorative Street Banners - Tender No. 10-77-1 


Optimum Program 
(602 Banners) 


Minimum Program 
(494 Banners) 


Sign -Ads 


$ 9,740.36 


$ 7,992.92 


Seaboard 


$ 16,452.66 


$ 14,696.50 


It can be seen frori the above that Sign-Ads can provide for the optimum program 
with money to sparf?, but if the award is made to Seaboard an additional $3,652.55 
will be required for the optimum program or $1896.60 for the minimum program. The 
minimum program would require the deletion of decorations on Burrard Street from 
Davie St. to Hastings St. plus 2 blocks on Georgia Street. 

We believe there ai"e three possible courses of action. We recommend Option 1 - 
however. Council may wish to consider the other two options, i.e. - 


1. Accept a late bid deposit and award the contracts to Sign-Ads (B.C.) Ltd. 
for 602 banners at a total cost of $9,740.36. 

2. Authorize additional funds of $3652.00 and award the contract to Seaboard 
Advertising Co. for 602 banners at a total cost of $16,452.66. 

3. Authorize additional funds of $1896.00 and award the contract to Seaboard 
Advertising Co. for 494 banners at a total cost of $14,696.50. 

The Director of Fi lance advises that the additional funds are available from 
contingency reserv?. 

This matter has bejn referred to Council because, under normal circumstance, 
failure to supply 3 bid bond would be considered a major irregularity. 
Acceptance of a bid which failed to meet a bonding requirement would seriously 
weaken the integrity of our bidding system. 

However, the City Purchasing Agent with the concurrence of the Law Department, 
is forwarding a separate report recommending that bid bonds be no longer 
required for certain classes of contracts and, if this recommendation is approved, 
it will justify ac:eptance of the low bid referred to above and will eliminate 
this type of probl ?m in the future. " 


The City Manager RECOMMENDS approval of Option 1 contained in the 
foregoing report of the Purchasing Agent and City Engineer. 


OPTIONS 


FOR COUNCIL ^ 


C^lOf! SEE PAGE(S) 


MAI^AGER'S REPORT 


May 6, 1977 


TO: Vancouver City Council 

CLASSIFICATION: Recommendation 

SUBJECT: Sale of Industrial Site 

West side Skeena, North of Grandview Highway 


T-ie Supervisor of Properties reports as follows: 

"The following offer to purchase has been received by the 
Supervisor of Properties as a result of the City's call 
for tenders advertised under the authority of the 
Property Endowment Fund Board. The offer is considered 
to be favourable to the City and is hereby recommended 
for acceptance. 

Lot 1 (exp. Plan 4374), except Parcel A 
(ref. Plan 6919), Block 4, South h 

Section 38 T.H.S.L. , Plan 9100 Zoned M-2 


APPROX. SALE 

NAME SIZE PRICE TERMS 

Hyatt Construction 33,330 $210,000.00 City Terms 

Corp. sq. ft. (3 11% 


CONDITION OF SALE 

Purchaser required to 
enter into a bulkhead 
agreement 


The City Manager RECOMMENDS that the foregoing offer to 
purchase, being the highest offer received and one favourable 
to the City, be accepted and approved under the terms and 
conditions set down by Council. 


FOR COUNCIL ACTIC"! 5:^ ^•^=fs) /J. 


MANAGER'S REPORT 


May 9, 1977 

TO: Vancouver City Council 

SUBJECT: Orpheum Bar Service Contract 

CLASSIFICATION: RECOMMENDATION 


The Director of Finance reports as follows: 

"The Civic Theatre Manager has requested authority to enter into an interim 
agreement to provide bar service at The Orpheum. 

"he interim agreement would be dated April 2, 1977, and would be with Elrose 
Moldings Ltd. who are presently providing the services and have not been paid 
i:o date. 

Due to the rush of opening The Orpheum, the Theatre Manager made an arrangement 
\n"th the above to provide the service. Council approval is requested to 
Mnalize this interim arrangement. 

ft is therefore recommended that an interim agreement to provide bar services 
dt The Orpheum be made with Elrose Holdings Ltd., satisfactory to the Civic 
rheatre Manager, the Director of Finance and the Director of Legal Services. 
The agreement to be temporary, pending completion of formal tenders. 


':'he City Manager RECOMMENDS that the foregoing recommendation 
(>f the Director of Finance be approved. 


FOR COUNCIL ACTION SEE ?AGE(S) /..3.. 
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MANAGER'S REPORT 


May 10, 1977 


TO: 


Vancouver City Council 


CLASSIFICATION: 


Re c oinine nd a t ion 


SUBJECT: 


Sale of City Property - North side of 
the 1400 block East 14th Avenue to Coast 
Foundation Society 


The Supervisor of Properties reports as follows: 

"Reference is made to Planning Department report dated 
February 19, 1976 which went to the Standing Committee 
on Housing and Environment on March 11, 1976 and which 
was approved by City Council on March 23, 1976. 

The Standing Committee on Housing and Environment 
recommended that the City sell Lots 5 to 7 , Subdivision D, 
Block 171, D.L. 264A to Coast Foundation Society subject to: 

a) Price agreed upon by the City 

b) Obtaining a Development Permit 

c) Consolidation of property 

d) Entering into necessary agreements with respect 
to easement bulkheads, etc. 

e) Entering into agreement providing an option to the 
City to repurchase at originally agreed price, if 
development does not commence within two years of the 
date of sale; the date of sale being the date Council 
approves the purchase price. 

It is noted that the three lots measure 99 feet X 122 feet 
and are zoned RT-2. Lot 5 which has a twenty foot utility 
easement running down the middle containing a 102" concrete 
sewer which would require additional foundation costs of 
approximately $13,104.00 which has been allowed for in the 
price. 

Following negotiations with the representative of the 
Coast Foundation Society, they are prepared to pay the 
sum of $88,896.00 for said lots 5 to 7 and have also 
agreed to all other conditions of the sale. This price 
is considered to be realistic and represents market value 
in the area. 


Recommended that the Supervisor of Properties be authorized 
to sell Lots 5 to 7, Subdivision D, Block 171, D.L. 264A to 
Coast Foundation Society for the sum of $88,896.00 subject to 
the recommendation of the Standing Committee on Housing and 
Environment of March 11, 1976 approved by City Council on 
March 23, 1976." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Properties be approved. 


FOR COUNCIL ACTION SEE PAGE(S) (3... 
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PART 

REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


APRIL 21, 1977 


A meeting of the Standing Committee of Council on Planning 
and Development was held in the No. 2 Committee Room, Third Floor, 
City Hall, on Thursday, April 21, 1977, commencing at 12.30 p.m. 


PRESENT ; Alderman Harcourt (Chairman) 

Alderman Brown, 
Alderman Gibson, 

Alderman Kennedy ( . • , ^„i,J 

, T^ • T -portion of Item 1 only. 

Alderman Puil. ) 


CLERK TO 

THE COMMITTEE: M.L. Cross. 


1. D.P.A. # 75824 (1247 West 7th Avenue) and 

Discussion of FM-1 Zoning - Fairview Slopes . 

The Committee considered a report dated April 12, 1977, (on 
file in City Clerk's office) which the City Manager submitted for 
Information. In the report the Director of Plannina and the 
Director of Permits and Licenses noted that Mr. T. Heyerdahl , on 
behalf of Creative Community Developments, filed a development 
permit application on November 1, 1976, to alter a multiple 
conversion dwelling to provide two dwelling units plus office 
facilities. The application was approved November 29, 197 6, 
subject to various conditions, one being: 

"- The north 10' of the site (Lot W-^ 15, Blk.293, D.L.526) is 
to be first dedicated to the City for future lane purposes, 
to the satisfaction of the City Engineer" 

The report also stated that the Department of Permits 
and Licenses advised Mr. Heyerdahl during the processing of the 
permit that because the building is non-conforming with the 
Vancouver Building By-law Regulations, the development could 
not be granted a Building Permit unless it was first approved by 
the Building Board of Appeal. 

If a building complies with the Building By-law or if alter- 
ations v/ill make a non-conforming building comply with Building 
By-law requirements, they would not be non-conforming buildings 
and would not require the approval of the Building Board of Appeal. 
If a non-conforming building will continue to be non-conforming 
and the proposed work will be more than twice the assessed value 
of the buj..lding, such work requires prior approval of the Building 
Board of Appeal. 

Where there is a change of occupancy proposed for a non- 
conforming building, the By-law requires that such building be 
made to comply. If the non-conformity continues, and the proposed 
work does not make the building conform, as in the case of 1247 
West 7th, prior approval of the Building Board of Appeal is required. 


Cont'd 
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Report to Council, 

Standing Committee of Council 

on Planning and Development, 

April 21, 1977 (I - 2) 

Clause #1 continued 


Mr, T. Heyerdahl submitted a brief dated April 8, 1977, 
(on file in the City Clerk's office) expressing his concerns about 
the following specific problemLS facing developers trying to achieve 
the City's objectives under the FM-1 schedule to preserve older 
houses, most of v/hich are non-conforming, so as to retain the 
general character of the area: 

a) lane dedication and the City's interpretation 
that 'development' means change of use or 
any construction. 

b) strict adherence to the Building Code requiring 
i^evelopers of non-conforming buildings to go to 
Board of Appeal if the improvement::, exceed twice 
the assessed value. 

c) no relaxations of National Building Codes, 
Engineering or parking requirements. 

With respect to this 10' lane dedication, Mr. Spaxman advised 
that the question of lane dedication in Fairvievj Slopes is an item, 
on the Departm.ent ' s v/ork programLmLC v;hich V7ill be reported to the 
ComLmLittee at a later date. The FM-1 Fairviev: Multiple Dv/elling 
District Schedule states: 

' 1 . Dedication of Land for Lane Development 

Applications for development of a site which 
does not abut a lane shall be required to 
dedicate to the City up to a m.aximum of 10 
feet at the rear of the site for lane purposes, 
as determined by the City Engineer. ' 


Mr. Spaxm.an stated that, at present, if a v;hole site is 
redeveloped for the maximum, density, the developer must dedicate a 
10' strip at the rear of the site for lane purposes. The density 
that v/ould be allowed for the 10' strip is added to the density 
for the remainder of the site. Hov/ever , j.f a developer changes 
the use of a building or m.akes alterations to a building, he is 
recui.red to dedicate a 10' strip at the rear of the site and the 
density is based on the site area remaining after the 10' strip 
has been dedicated. 

The outcome of the pendimj study may be that the Planning 
Departm.ent v;ill am.end the by-lav; to increase the permitted density 
in the Fairvievc Slopes by 10% arrd every site wliich does not abut 
a lane will be required to dedicate to the City up to a maximum of 
10' at the rear of the site, whether or not any development occurs. 

Mr. R, Hcbert, Assistant Director, Permits and Licenses and 
City Building Inspector, stated that the requirements of the Building 
By-law have, ir effect, been relaxed by the creation of the Board 
of Appeal. In arsv/er to a question with respect to changing the 
rec uirem.cnts that improvements over 2/3 of the assessed value have 
to go to the Beard of Appeal, Mr. Hebert suggested that the 
Building By-lav; be amended to reflect the assessed value to be 100% 
of assessment. 

V7ith respect to parlcing requirements, Mr. Spaxm.an indicated 
that these were being relaxed, after advice from the City Engineer, 
each develcpm^ent being based on its own particular circumstances. 

Mr. Heyerdahl stated that the rczcning from. CRM-2 to FM-1 
reduces the comj^Lercial use in an old structure from 100% to 50% 
and nev; construction on 7th Avenue from. 50% to 15% commercial. 
This is not econom.ically feasible as far as new construction is 
concerned and m.akes retention of an existing structure a question- 
able eccnomLic venture. 


cent ' d 
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Report to Coyncil 
Standing Committee of Council 
on Planning and Development 
April 21, 1977. 

ClaucG ffl continued (1-3) 


Mr. C. Flavelle, a mem.ber of the Fairviev; Planning Committee, 
stated that th.e Planning Committee recominended 1CC% comjnercial , but 
the FM-1 Zoning allov/s only 50% of the floor area to be com.m.ercial 
use. Building code requirem.ents to accom.plish commercial use 
are destroying the residential quality the Planning Departm.ent is 
trying to encourage. Mr. Flavelle subm.itted a letter to the 
Chairman and Members (copy circulated) 

The Committee felt that the Director of Planning should re- 
exam.ine the am.ount of floor area that could be used for com.m.ercial 
in existing structures. 

With respect to the length of tim.e necessary to apply for 
developm.ent and building perm.it applications, and then go to the 
Board of Appeal, it v/as suggested that applicants knov/ing they have 
to go to the Board of Appeal be advised to start the Appeal Board 
process at the sam.e tim.e as the developm.ent and building permit 
applications are being processed. 

After a lengthy discussion, the Cormiittee 

RECOMMENDED 

A. THAT the Director of Planning and. Director of Legal 
Services be instructed to take into consideration in 
their report on policy for lane dedications, the fact 
that the Committee favours an overall density increase 
for Fairview Slopes, with every site which does not 
abut a lane, dedicating up to a m.axim.um of 10' for 
lane purposes, and no subsequent density increase at 
the time of lane dedication. 

B. THAT Developm.ent Permit Application # 75824 not 
be held, up pending a City-wide policy on lane 
dedication, but the applicant be requested, to 
consider dedicating a 10' easem.ent to the City with 
an option to purchase at a later date. 


C. THAT the Director of Legal Scirvices prepare an 
am.endm.ent to the Building By-law to reflect 
"assessed value" as being 10G% of assessm.ent. 

D. THAT the Director of Plr.nning reconsider the 
amount of floor area to be allowed in the FM-1 
Schedule for comm.ercial use. 

(Alderm.an Kennedy and Alderm.an Full left the 
meeting during discussion of the above item 
and were not present for the recommendations.) 


2. Design Guide! inop - Surface Parking - 
Dov.'ntown District. 


The Com.m.ittee considered a report of the City Manager, dated. 
April 11, 1977, (copy circulated) in which the Director of Planning 
advised that the Planning Departm.ent , in consultation with the 
Engineering and Social Plarrirg Depa.f tments , has p.repared. Detailed 
Design Guidelines dealing with proposed changes to the existing 
controls and. guidelines for surface parking, particularly . temporary 
parking lots. (Appendix B - City Manager's report on file in City 
Clerk's office) 


Cont'd 
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Report to Council 
Standing Committee of Council 
on Planning and Development. 
April 21, 1977. 


(I - 4) 


Clause #2 continued 

The Proposed Changes: 

Identify areas within the Dov/ntovn District where no 
tem.porary surface parking should be allowed. This 
includes areas with special needs such as m.aintaining 
retail/pedestrian continuity . 

Identify certain streets (not in above areas) where 
vehicular access from, tem.porary surface parking lots 
should be discouraged. 

Provide new detailed design guidelines setting out desired 
developm.ent standards for surface parking lots. 

Draft detailed design guidelines were sent to various parking 
lot owners/operators for com.ment. 

In Decom.ber 1976, a brief from, the newly- form.ed Vancouver 
Parking Association was presented to Council for inf orm.ation . 
City staff and a committee of the A.ssociation have m.et several 
tim.es to discuss both general parking policies and the specific 
design guidelines. 

The design guidelines have been am.ended to incorporate m.any 
suggestions by Association m.am.bers and are acceptable to this 
Association. While they are intended for the Downtown District 
it is proposed that the guidelines be adopted as policy for the 
Central Area. 

The existing planning policies for the Dov/ntown District should 
now include a m.ap (Map 8 - copy circulated) v/hich identifies an 
area comprising 4 5% of the Downtown District where no surface 
parking lots should be allowed and identifies other streets where 
vehicular street access should be discouraged for parking areas, 
tem.porary or accessory. 

The Committee 
RECOMMENDED 

A. THAT Map 8, indicated as Appendix A in the City 

Manager's report dated April 11, 1977- be approved 
as part of the Planning Policy for the Downtown 
District. 


B. THAT the "Design Guidelines for Surface Parking 
Lots", ind.icated as Appendix B in the City 
Manager's report dated April 11, 1977, be approved 
as Planning Guidelines both for the Downtown 
District and the other districts of the Central Area 


3. Convention Centre/Exhibit Hall 
Feasibility Study. 

The Com.m.ittee considered a report '.of the City Manager, dated 
April 13, 1977, (copy circulated) in V7hich the Director of 
Planning advises that the .purpose of the report is to assist 
Committee and Council in possible future discussions of the 
Convention Centre/Exhibit Hall proposal. 

In August 1976, a feasibility- study, prepared by F. Rex Werts 
Ltd., and the Sussex Group for the B.C. Departm.ent of Travel 
Industry, v/as presented to the Finance and Adm.inistration Com.inittee. 
The Com.mittee made no recommendations to Council but suggested 
that a critical analysis of the Study should be carried out by 

Cont'd...., 


Regular Council, October 27, 1970 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


D. Grant: Salvation Army 
Red Shield Building Fund 

MOVED by Aid. Adams, 

THAT consideration of the report of the Board of Adminis- 
tration dated October 23, 1970, be deferred pending the hearing 
of a delegation as requested by the Salvation Army Red Shield 
Building Fund, 

- CARRIED 

E. Hostels 

The Board of Administration, under date of October 23, 
submitted an information report on the subject of hostels, 
pointing out the action taken in endeavouring to find additional 
and suitable hostel facilities. Details on buildings considered 
suitable for adaptation for hostel use are set out 
and it is concluded that a building located at Arbutus Street 
and 11th Avenue for the purpose has been proposed to the Depart- 
ment of Social Improvement, Rehabilitation and Human Resources, 
Victoria, for consideration, A reply from the Assistant Deputy 
Minister, reads as follows: 

'The matter has been laid before the Honourable 
P,A, Gaglardi, However, the Minister does not 
wish to make a decision regarding participation 
at this time as we are presently reviewing the 
matter of assistance to single persons.' 

In the report, ref erence is made to the Continental Hotel 
which is proposed to accommodate single transient women. It is 
reported alterations are being made and the building is expected 
to be ready for occupancy in March, 1971. The question is raised 
as to whether a portion of the 200 beds which will be available 
in this building should be for men as well as women. 

MOVED by Aid. Wilson, 

THAT the report of the Board of Administration dated 
October 23, 1970, be received for information; 

FURTHER THAT the subject matter of a hostel be referred to 
the Chairman of the Standing Committee on Health and Welfare to 
discuss with the Minister of Social Improvement, Rehabilitation 
and Human Resources, Victoria, the matter of the extension of 
hostel operation on the same program as is the case with the 
Pacific Hostel. 

- CARRIED 


MOVED by Aid. Hardwick, 

THAT the Council re-affirm its already approved policy in 
respect of operation of the Continental Hotel. 

- CARRIED 


Report to Council 

Standing Conunittee of Council 

on Planning and Development 

April 21, 1977. (1-5; 


CJause #3 continued 


the -City (Appendix to City Manager's report dated April 13, 1977) 

The report details two City perspectives - a large scale 
development project not involving the City's financial particip- 
ation, or a public investment opportunity. 

The Chairman noted a memorandum dated April 21, 1977, from 
the Mayor (copy circulated) suggesting that the report was 
premature and that the Minister of Recreation and Travel would 
be contacting the City to make a further presentation. The 
Mayor recommended that the report be received by the Committee 
for information. 

Mr. R. Spaxman, Director of Planning stated that the report 
was intended to provide Council members with an analysis of the 
information provided to date and he recommended that there be no 
decision on any proposal for a Convention Centre/Exhibit Hall 
based on the information supplied to date. 

The Committee 

RECOMMENDED 

A. THAT Council make no decision on a Convention- 
Centre/ Exhibit Hall proposal on the basis of 
the information and analysis supplied to date. 

B. THAT further study by the City not be undertaken 
until a firmer, more detailed proposal is 
submitted. 

C. THAT Council seek c] j r-cussi.on among the parties 
concerned about the need for a convention- 
facility, and about the type of facility which 
v-ould meet tlie region's need and goals and which 
would complement existing facilities. 


The Meeting adjourned at approximately 4:30 P.M. 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


APRIL 21, 1977 


A meeting of the Standing Committee of Council on Community Services 
was held on Thursday, April 21, 1977, in Committee Room No. 1, Third 
Floor, City Hall, at approximately 1:30 P.M. 


PRESENT: Alderman Rankin 
Alderman Bellamy 
Alderman Ford 
Alderman Gerard (clauses 2 to 4) 
Alderman Marzari 

COMMITTEE CLERK: H. Dickson 


The Minutes of the Community Services Committee meeting of Thursday, 
March 31, 1977, were adopted. 


INFORMATION 

1. Requests for Surplus City Furniture and Equipment 

a) The Committee had before it for consideration a form 
(copy circulated) in which the Director of Social Planning recom- 
mended the Committee approve the sale of surplus furniture and 
equipment valued at $425.00 to Rape Relief for $45.48. 

Under procedures approved by the City Council on April 23, 1975, 
the Committee has authority to approve the sale of surplus City 
furniture and equipment to non-profit organizations for $10.00 or 
10% of auction value. 

Following discussion, it was 

RESOLVED 

THAT the request of Rape Relief for surplus City furniture 
and equipment valued at $425.00 be approved and the furni- 
ture and equipment be sold to the organization for $45.48. 


b) The Committee had before it for consideration a form (copy 
circulated) in which the Director of Social Planning recommended 
approval of the sale of surplus City furniture and equipment valued 
at $757.00 to the Community Planning Association of Canada for 
$81.00. 

Following discussion, it was 
RESOLVED 

THAT the Committee approve the request of the Conmunity 
Planning Association of Canada for surplus City furniture 
and equipment valued at $757.00 and the furniture and 
equipment be sold to the organization for $81.00. 



Continued . 
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RECOMMENDATION 

2 . Hardship Cases 

Vancouver City Council, at its meeting on April 5, 1977, when 
considering a Manager's Report dated April 1, 1977 (copy circulated) 
passed the following motion : 

"THAT this clause be referred to the Standing 
Committee on Community Services for considera- 
tion and report." 

Appearing before the Committee on this matter was the Director 
of Permits & Licenses . 

It was noted in the Manager's Report that the Director of Permits 
& Licenses recommended revised guidelines for considering hardship 
cases and that Council delegate to the Community Services Committee 
authority to decide on appeals from the Hardship Committee regarding 
illegal suites. 

The Director of Permits & Licenses reviewed the report for the 
Committee, pointing out that the scale of income levels on page 4 
is as of January 1, 1977, and that this scale will be revised annually. 

The Director of Permits & Licenses drew the Committee's atten- 
tion particularly to the third paragraph on page 2, which pointed 
out the Hardship Committee is of the opinion that the original 
intent of Council's action on this matter is being lost over the 
years and that Council's leniency in considering hardship cases 
has resulted in hardship applicants increasingly comprising a 
much broader cross section of the population than the criteria 
originally intended to serve. It was also noted the Hardship 
Committee has experienced problems with the accuracy of financial 
information submitted by hardship case applicants. 

The Director of Permits & Licenses pointed out that he is 
recommending adoption of Option No. 4, but he also requested approval 
of the last line of the first paragraph on page 3 that "the Hardship 
Coiwnittee could request selected applicants to meet and discuss their 
application in more detail". 

The Director of Permits & Licenses also submitted to the Com- 
mittee copies of a new hardship application form (Appendix 2) and 
pointed out the new form asks more questions than the previous 
form and that it has been approved by the Director of Legal Services. 

The Director of Permits & Licenses requested that the Committee 
recommend Council approve this new application form and give him 
permission to make minor adjustments in the form as experience may 
dictate . 

During consideration of this matter, some concern was expressed 
about a requirement in paragraph (B) of Option No. 4, that an owner 
shall have lived on the property for a minimum of two years to be 
considered under the hardship process. 

It was felt that many young couples, in order to meet mortgage 
payments on a new house, must have a suite in the basement, and 
that this requirement might result in a tendency for such persons 
to not report the existence of such suites . 

However, the Director of Permits & Licenses replied that his 
department would be aware of the existence of these suites. 


Continued 
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Clause No. 2 Continued 

The observation was also made by the Committee that only those 
persons who have enough nerve to have an illegal suite are given 
consideration by the hardship process and that the larger segment 
of the population simply would not develop an illegal suite in 
their home. 

Some concern was also expressed over Item No. 5 of Section (C) 
in Option No. 4, which states that an individual or couple 60 years 
of age or older who are tenants in a suite are eligible for hard- 
ship consideration. However, it was pointed out this does not 
mean that being over 60 years of age is necessarily a hardship; 
rather, that such persons are merely eligible for consideration. 

Concern was also expressed by the Committee that hardship 
applications should possibly be dealt with "In Camera" as informa- 
tion pertaining to an individual's income and health is provided 
in the hardship application and that this information possibly 
should not be discussed in public. It was suggested that informa- 
tion regarding an applicant's income and health could be circulated 
and marked "confidential". 

It was the opinion of the Committee that City Council should 
remain as the appeal body for hardship applications. 

Following discussion, it was 

RECOMMENDED 

A. THAT the Hardship Committee be authorized to request 
selected applicants to meet with the Hardship Com- 
mittee to discuss their application in more detail. 

B. THAT the requirement that the owner shall have lived 
on the property for a minimum of two years to be 
eligible for hardship consideration be deleted. 

C. THAT any appeals on the decision of the Hardship 
Committee be heard by Council. 

D. THAT Council approve the following revised guidelines 
for considering hardship cases : 

- The Hardship Committee would consider each application 
on its individual merits in accordance with the new 
applicable criteria. 

- A distinction between TENANTS and OWNERS making appli- 
cation as a Hardship Case be made on the following 
basis: 

a) When a TENANT has his Hardship Application approved, 
the OWNER will be required to make the living accommoda- 
tion for which the application is made comply with 
Building, Plumbing and Electrical By-law requirements 

on the understanding that the issuance of any Permit 
does not legalize a separate dwelling or housekeeping 
unit. 

b) When an OWNER applies for hardship consideration, 
it will be a prerequisite that the Building, Plumbing 
and Electrical By-law requirements be. complied with as 
in (a) on the understanding that the issuance of any 
Permit does not legalize a separate dwelling or house- 
keeping unit. 


Continued 
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c) The following groups of TENANTS shall be eligible 
for consideration of permission to use an illegal 
housing unit because of hardship consideration: 

i) A single student whose income is below the 
applicable figure in the Table in Guideline 
(e) in the year for which the application 
is made. 

ii) A married student whose combined income is 
below the applicable figure in the Table in 
Guideline (e) in the year for which the 
application is made. 

iii) An individual, couple or family whose income 
is below the applicable figure in the Table 
in Guideline (e) in the year in which the 
application is made . 

iv) An individual, whether single or married, 
who is temporarily unemployed. 

v) An individual or couple 60 years of age 
or older. 

vi) A physically handicapped person. 

vii) A person whose personal health, whether 

physical or emotional, could in the judg- 
ment of a qualified professional be at risk. 


d) The following groups of OWNERS shall be eligible 
for consideration of permission to use or permit the 
use of an illegal housing unit because of the hardship 
it could create if the unit were removed in conformation 
with existing zoning regulations : 

i) A person or persons 60 years of age or older. 

ii) A person who, for verifiable health reasons, 
has had his/her normal income disrupted. 

iii) A person who, for verifiable reasons, has 

had his/her normal source of income disrupted 
and/or reduced so as to create a personal 
hardship. 


e) The following income guidelines from Statistics 
Canada be used as a basis upon which to judge the merits 
of a Hardship Application: 

LOW INCOME CUT-OFFS ADJUSTED FOR REGIONAL 
DIFFERENCES AND UPDATED TO JANUARY 1977 


Number of Persons in Household Income Level 


(II - 4) 


Clause No. 2 Continued 


1 
2 
3 
4 
5 
6 


4,475 
6,446 
8,226 
9,782 
10,932 
12,003 
13,157 


7 + 


And that these figures be reviewed and updated 
annually. 


Continued . 
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E. THAT the revised Hardship Application form 
(Appendix 2) be approved by Council, and the 
Director of Permits & Licenses be authorized 
to make minor adjustments to the form as 
experience dictates. 


INFORMATION 


3. Welfare Rates for Single Persons 

The Committee, at its meeting on March 31, 1977, recommended 

"THAT the City Manager prepare for the Community 
Services Committee a typical monthly budget for 
a single unemployed person on welfare and that 
this budget form the basis for a submission by 
the City to the Minister of Human Resources for 
an increase in welfare rates for single unemployed 
persons . " 

This recommendation was approved by City Council on April 19, 
1977. 

The Committee had before it for consideration a Manager's 
Report dated April 18, 1977 (copy circulated) in which the Director 
of Social Planning reported on current welfare rates and the cost 
of living and concluded that the rate of $160.00 a month for single 
welfare recipients is inadequate and merits review by the Depart- 
ment of Human Resources for an increase. 

Also before the Committee for consideration was a letter dated 
April 5, 1977 from the Secretary of the Downtown Eastside Residents' 
Association which included a copy of their submission which was given 
to the Provincial Cabinet earlier this year urging increases in 
welfare rates. 

Appearing before the Committee on this matter were the Senior 
Social Planner and a spokesman from the Downtown Eastside Residents' 
Association. 

Speaking to the Manager's Report, the Senior Social Planner 
pointed out there were 15,659 single persons on welfare as of 
March 31, 1977, and that the amount they received is approximately 
125% less than the annual income of $4475.00 used to judge the 
merits of a rental hardship case. 

It was noted in the report that paying only the average minimum 
rent in the City and paying for a balanced diet leaves a single 
person in debt $14.14 a month without having paid his Hydro bill, 
bought dishes from which to eat, a bed on which to sleep, clothing 
or medical coverage , riden a bus , bought a pack of cigarettes or 
gone to a movie. 

The Committee was advised that the current rate of $160.00 a 
month was set in June 1974, and that since that time, the cost of 
living has increased 24.7%. 

The Committee agreed that welfare rates should be increased 
regularly and that the Minister of Hiiman Resources should be urged 
to consider increasing these rates. 


Continued 
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Following consideration, it was 
AGREED 

THAT the Mayor be requested to submit to the Minister 
of Human Resources at the Thursday, April 28th meeting 
of the Provincial Cabinet at Vancouver City Hall the 
following recommendations : 


a) An immediate increase in income assistance 
for handicapped people and people between 60 to 
64 years of age to a minimum of $284.00 per 
month from the present $265.00. 

b) An immediate increase in income assistance 
rates for singles and couples to $230.00 and 
$340.00 per month, respectively. 

c) Tie income assistance rates to the consumer 
price index. 

d) Immediately make all persons in receipt of 
income assistance eligible for 100% shelter and 
utility overages. 

e) Immediately eliminate the four months waiting 
period for increased basic rates of income assistance. 

f) Immediately increase the comfort allowances 
for persons in institutions and extended care faci- 
lities who need it. 


4 . Appointment to "Users" Committee of Family Court 

Distributed at the meeting were copies of a letter dated 
April 13, 1977 (copy circulated) from Mr. M. J. Horton, Assistant 
Administrator of the Family Court, requesting that the Community 
Services Committee recommend that a representative of the City's 
Family Court Committee attend the monthly "Users" Committee 
meeting. 

Following brief discussion, it was 
RECOMMENDED 

THAT the Chairman of the Family Court Committee, after 
discussing this matter with his Committee, appoint a 
member of the Family Court Committee to attend the 
monthly meetings of the "Users" Committee of the Family 
and Juvenile Court. 


The meeting adjourned at approximately 2:50 P.M. 
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STANDING COMMITTEE OF COUNCIL 
ON 

TRANSPORTATION 


April 28, 1977 

A meeting of the Standing Committee of Council on Transportation 
was held on Thursday, April 28, 1977, at approximately 3:40 p.m., in 
the No. 1 Committee Room, third floor. City Hall. 


PRESENT ; 


Alderman W. Kennedy, Chairman 
Alderman D. Bellamy 
Ford 

Harcourt 
Rankin 


Alderman M. 
Alderman M. 
Alderman H. 


CLERK: J. Thomas 

The Minutes of the meeting of March 31, 1977, were adopted. 
RECOMMENDATION : 

1. Burrard Inlet Ferry and Bus Route Changes 

The Committee had for consideration a Manager's Report dated 
April 19, 1977 (circulated) wherein the City Engineer reported on 
changes to existing transit routes necessitated by the introduction 
of the B.C. Government Burrard Inlet Ferry Service planned to 
commence on June 17, 1977, to link downtown Vancouver, in the vicinity 
of the C.P.R. Station, with North Vancouver at the foot of Lonsdale 
Avenue . 

Representatives of the Provincial Government Bureau of Transit 
Services, and B.C. Hydro were present for the discussion. 

Mr. R.G. Gascoyne, Assistant City Engineer, reviewed the report 
with the Committee and outlined the ferry service schedule; the 
proposed transit changes involving the introduction of two new routes, 
and the revision of five existing routes utilizing the Granville Mall. 
Mr. Gascoyne also advised three new bus stop approvals would be 
required. 

The City Engineer, in the Manager's Report, stated the bus route 
and scheduling program, developed by the Provincial Government in 
consultation with City Engineering staff, was considered an essential 
element in the success of the new ferry service, which would be 
dependent on the availability of good transit connections at both ends 
of the terminal. In addition to providing these services, the proposed 
transit changes were also developed with two other benefiting objectives 
in mind, namely - a) to improve transit coverage in the Central Business 
District of Vancouver; b) to minimize disruption of existing transit 
users. 

Mr. Gascoyne advised he was concerned about the structural inadequacy 
of underground areaways extending under the northerly two traffic lanes 
in front of the C.P.R. Station on Cordova Street. The curbside lane, on 
C.P.R. property, is used by the City through an agreement with C.P.R., 
Marathon Realty, and Project 200 Investments Limited. The other lane, 
although supported by an areaway, is on City property. On several 
occasions the City had voiced its concern to the Provincial Government 
about the structural inadequacy of the areaways and on April 15, 1977, 
the City received from the Province copy of a report prepared by 
consultants for Marathon Realty indicating the existing areaways, with 
certain structural modifications, would adequately support fully loaded 
Hydro buses. Provincial Government authorities had further indicated the 
remedial work was presently being scheduled and would be completed before 
the introduction of the ferry service. 


The Assistant City Engineer advised it was felt Council should 
not approve the bus route and bus stop proposals until an agreement 
satisfactory to the City had been drawn up between the City, B.C. 
Government, C.P.R., and, if necessary, both Project 200 Investments 
Limited and Marathon Realty to cover the encroachment, right-of-way, 
and repair issues arising from the sub-standard areaways. 

Cont'd . . . 
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Mr. L. Miller, Transit Services Division, advised the Committee 
it was estimated the remedial work to the areaways would take twenty- 
seven days. He confirmed it should be completed before the ferry 
service went into operation. 

Mr. V. Sharraan, Manager, Planning and Scheduling Division, 
B.C. Hydro, gave an assurance that Hydro would not operate buses on the 
north side of Cordova Street until work on the areaways had been 
satisfactorily concluded. 

During discussion the Committee agreed approval for the transit 
changes should be withheld until the execution of an agreement 
satisfactory to the City. 

It was 

RECOMMENDED, 

THAT Recommendations 1, 2, and 3 contained in the 
Manager's Report dated April 19, 1977, be approved. 


2 . Arthur Laing Bridge - Commuter Use 

On March 11, 1976, after hearing a presentation from the Mayor 
and representatives of Richmond Municipal Council on future use of 
the Arthur Laing Bridge, the Standing Committee on Planning and 
Development resolved: 

"THAT after the results of the study being carried out by the 
Technical Committee under the auspices of the Ministry of 
Transport are known, and the Director of Planning has had 
an opportunity to review the effects on the Marpole area of 
the City, a further joint meeting of the representatives of 
the Richmond and Vancouver Councils be held. " 

The Committee had for consideration a Manager's Report dated 
April 22, 1977, (circulated) in which the City Engineer assessed the 
Technical Committee's findings and reviewed traffic problems past, 
present, and future associated with the three major crossings over 
the North Arm of the Fraser River, namely the Laing, Oak Street, and 
Knight Street Bridges. 

In the report, the City Engineer noted by 1986 daily traffic 
volume on the three bridges was expected to increase from 130,000 
vehicles to 170,000 under the G.V.R.D.'s managed growth program, but 
to 190,000 vehicles if trend conditions prevailed. 

In his six point summary of conclusions, the City Engineer noted: 

"1. The optimum arrangement to balance vehicle volumes on the 
bridges is to open Laing/Dinsmore to Richmond commuters by 
providing direct ramps on Sea Island and twinning the 
Dinsmore Bridge. In principle, this is the arrangement 
favoured by Richmond. 

2. From the Vancouver arterial street point of view, the 
arrangement described in 1 above would reduce traffic 
congestion on Oak Street, but would increase traffic 
congestion on Granville Street. To a certain degree, the 
opening of the Laing Bridge would make it easier for 
vehicle volume growth. 

3. From the transit point of view and the balance of person 
trips on the bridges, the optimum arrangement is to leave 
the street/bridge system as is and to divert Richmond- 
Vancouver bus routes now using Oak Street Bridge via Dinsmore/ 
Laing/Granville . The transit authority favours this approach. 
From the City's point of view, Granville Street is a superior 

Cont'd . . . 
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transit route to Oak Street and connects directly to 
Granville Mall., which is a transit only Mall. 

4. From the Federal Government point of view, leaving the bridge 
as is keeps access from Vancouver to the Airport at a better 
level than if Laing Bridge were open to commuters. To some 
extent, this is also favourable to the City of Vancouver since 
good access to the Airport contributes to the economic well- 
being of the City. 

5. The Provincial Government Technical staff favour retaining 
Laing Bridge as a non-commuter bridge. 

6. The GVRD Technical staff favour retaining Laing Bridge as a 
non-commuter bridge since it is favourable to transit and 
discourages automobile travel which is an objective of the 
Livable Region Plan." 

Mr. R.G. Gascoyne, Assistant City Engineer, reviewed the report 
with the Committee and with the aid of charts demonstrated traffic 
volume growth from 1971 on the Oak, Knight, Laing, and Fraser Bridges. 
He indicated traffic oriented problems that could be expected in the 
South Granville area if commuter use of the Laing Bridge was approved. 
Mr. Gascoyne also advised the Technical Committee's report was being 
presented simultaneously to Richmond Council. 

During discussion reference was made to the fact the G.V.R.D., 
Federal Government, and Provincial Bureau of Transit all agreed the 
Laing Bridge should not be opened to commuter traffic, but that buses 
presently using the Oak Street Bridge could be diverted to the 
Laing Bridge. The Municipality of Richmond was the only proponent for 
opening the Laing Bridge for commuter use. 

It was pointed out Marpole residents had expressed concern that 

increased traffic volume on the Laing Bridge would have a detrimental 

effect on their area and the Committee agreed to invite a delegation 

to make a submission to Council following a joint meeting between 
Vancouver and Richmond Councils. 

It was 

RECOMMENDED, 

A. THAT a joint meeting of Vancouver and Richmond Councils 
be held to discuss Richmond Municipality's proposal that 
the Arthur Laing Bridge be opened as an alternate 
commuter route to Vancouver; and that the City of Vancouver 
adopt the following position: 

1) That the Arthur Laing Bridge remain closed to 
commuter traffic; 

2) That public transit presently using the Oak Street 
Bridge be rerouted to the Arthur Laing Bridge. 

B. THAT City Council hold a public meeting following the 
joint meeting between Vancouver and Richmond Councils. 


3 . Identification of Tow Trucks 

In a Manager's Report dated April 19, 1977, considered by the 
Committee, the Director of Permits and Licenses reported as follows: 

"It has been brought to my attention that some licensed 
tow trucks do not have their company name printed on 
the vehicle. There is no provision in the Vehicles for 
Hire By-law to require the name to be printed on the 
truck but in the past all tow truck owners had the 
company name painted on both doors . 

Cont'd . . 
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The Committee of the Whole Council recessed at approximately 
10:45 a.m., to reconvene 'In Camera' in the Mayor's Office, 
following which the Committee reconvened in open session in 
the Council Chamber at approximately 11:15 a.m. with the same 
members of the Council present. 


BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


F , Proposed Camosun Park Extension 


The Board of Administration, under date of October 7, 1970, 
submitted a report in the matter of the proposed Camosun Park 
extension, setting out an historic review of the Council's past 
action particularly with respect to 33' privately owned lots 
within the Camosun Bog Park site. It is advised consideration 
has been given to the optimum boundary of the park and the matter 
of suitable subdivision of part of the City-owned land on the 
periphery of the site to create lots for sale. The report 
concludes with the following recommendations of the Director of 
Planning, Superintendent of Parks, Supervisor of Property and 
Insurance and the City Engineer: 


"1, City Council confirm the north, south and eastern 
boundary of the proposed park as shown on the map 
attached as Appendix I.* 

2, The Supervisor of Property and Insurance be authorized to: 

(a) negotiate with the owner of privately-owned Lot 15, 
Sub, 4, Block 43, D.L, 139 for exchange with City- 
owned Lot 14, Sub, 4, Block 43, D,L, 139, on the 
understanding that it be consolidated with Lot 13, 

(b) arrange the subdivision and servicing of the 1,7 acres 
of City-owned land east of Camosun Street between the 
lane south of 19th Avenue and 21st Avenue, 


(c) negotiate for the purchase of the remaining three 
privately-owned lots in Block 42, D.L, 139," 

(*The Appendix referred to is on file in the City Clerk's Office,) 


The Board of Administration recommends that the 
report of the Director of Planning, Superintendent of Parks, 
Supervisor of Property and Insurance and the City Engineer be 
approved, subject to the concurrence of the Board of Parks and 
Public Recreation, 

MOVED by Aid. Bird, 

THAT the foregoing recommendations be adopted, 

- CARRIED 
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If the name of the towing company is not on the truck, 
the following problems could result: 

1. The owner of the vehicle which has been towed away 
would not know which company was involved. 

2. Vehicles could be picked up by a tow truck and it 
would be difficult, if not impossible, to trace 
the whereabouts of the towed vehicle. 

I therefore RECOMMEND that the Vehicles for Hire By-law be 
amended to require the owners of tow trucks to have the 
company name painted on the doors in letters not less than 
4" high." 

Following discussion, it was 
RECOMMENDED , 

THAT the Vehicles for Hire By-law be amended as recommended 
in the Manager's Report dated April 19, 1977, and that the 
Director of Legal Services be instructed to bring forward 
the necessary amending by-law. 


4 . Bus Shelters 

City Council on February 22, 1977, when considering a report on 
proposals for a commercial bus shelter program resolved to permit 
advertising on bus shelters and that the City enter into agreements with 
private companies to supply, install, and maintain bus shelters. Council 
further resolved to refer the following procedures to the Standing 
Committee on Transportation for consideration and report: 

a) Grant a monopoly to one company for the entire City 

for a stated period. This is the arrangement requested by 
Decaux of France, but would require a public referendum. 

b) Peirmit several companies to provide shelters on a shared 
franchise basis. 

c) Proceed with formal tendering and accept the tender offering 
best value to the City. 

The Committee this day considered a Manager's Report dated 
April 21, 1977, (circulated) in which the City Engineer evaluated the 
advantages and disadvantages of shared franchise and formal tendering 
arrangements and outlined specifications, guidelines, and conditions 
which should establish terms of reference for an agreement with one 
or more companies. The City Engineer, in the report, also discussed 
lighting for bus shelters. 

Mr. J.E. Martin, Projects Engineer, addressed the Committee and 
advised following discussions with interested companies unanimous 
agreement had been reached that the requirement of a public referendiim 
precluded the granting of an exclusive franchise to any one company. 
J.C. Decaux Company of France had some reservations about a shared 
franchise situation because it felt it might lead to price competition 
for advertising revenue. However, Seaboard Advertising was willing to 
participate and felt a shared franchise would be a practical arrangement. 

The Committee was addressed by the following: 

Mr. Dick Richards, J.C. Decaux Ltd. , who advised Decaux did not 
believe a shared franchise was in the best interests of the City. 
He suggested the best solution, failing an exclusive franchise, 
would be to invite two companies to form a joint venture and 
submit a proposal. As a last alternative Decaux would be 
prepared to negotiate toward a shared franchise on an equal basis. 


Cont ' d 
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based on the number of advertising panels involved. Decaux 
guaranteed a high standard of maintenance and agreed well- lit 
shelters were necessary. Mr. Richards distributed photographs 
of bus benches in the City which he described as poorly 
maintained. 

Mr. J. Tierney, Seaboard Advertising , advised he did not come to 
the meeting prepared to discuss a joint venture, but his company 
was willing to proceed on the basis of a shared franchise. On 
the subject of lighting his company would be prepared to contribute 
towards the cost of lighting bus shelters, while recognizing not 
all shelters would require illumination. 

Mr. Wilson Nicolle, Superior Signs Ltd. , referred to the problems 
confronting the bench companies with sites located throughout the 
City. He advised a shadow was falling over the whole industry 
because the companies were subject to three-months notice and 
the future of bench sites was in question. Maintenance had been 
criticised, but the present uncertainty did not encourage a 
long-term capital cost program. 

The City Manager made reference to concern expressed that a 
shared franchise may be considered an arrangement to maintain a minimum 
price for advertising and therefore would be illegal under the Combines 
Investigation Act. He advised the Director of Legal Services was of 
the opinion that the City could proceed and that such an arrangement 
would not contravene federal regulations . 

During discussion the Committee emphasized the need for good 
lighting in shelters, particularly those located outside the well- 
illuminated downtown area. 

In response to questions, Mr. R.C. Boyes , Deputy City Engineer, 
advised approximately 300 bus shelters were to be provided under the 
program and it was possible that a bus shelter could be placed at a 
location presently allocated to a bench company and that the company 
would lose the site following ninety days notice. 

It was 

RECOMMENDED, 

A. THAT the City Engineer and Director of Legal Services be 
instructed to negotiate and enter into shared franchise 
agreements with J.C. Decaux Company and Seaboard Advertising 
Ltd. for the supply, installation and maintenance of bus 
shelters with advertising according to the described con- 
ditions and specifications outlined in the terms of reference 
contained in the Manager's Report dated April 21, 1977. 

B. THAT the City . Engineer be instructed to report back to the 
Transportation Committee on: 

1) the provision of lighting in bus shelters; 

2) the number of bus stop benches which will be 
eliminated with the implementation of the bus 
shelter program. 


The meeting adjourned at approximately 4:50 p.m. 


* * * * 
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REPORT TO COUNCIL 
STANDING COMMITTEE OF COUNCIL ON FINANCE AND ADMINISTRATION 

AND 

STANDING COMMITTEE OF COUNCIL ON TRANSPORTATION 

May 3, 1977 

A join-; meeting of the Standing Committees of Council on 
Finance and Administration and Transportation was held on Tuesday, 
May 3, 1977, at approximately 2:00 p.m. in the No. 1 Committee 
Room, third floor. City Hall. 


PRESENT: 


Mayor J.J. Volrich, Chairman 
Alderman M. Brown 
Alderman B. Gerard 
Alderman D. Marzari 
Alderman G. Puil 


Alderman W. 
Alderman D. 
Alderman M. 
Alderman M. 
Alderman H. 


Kennedy 
Bellamy 
Ford 

Harcourt 
Rankin 


ABSENT : 


Alderman W. Gibson 


COMMITTEE 

CLERK: J. Thomas 

RECOMMENDATION : 


1. Provincial Transit Authority 

On April 26, 1977, City Council considered a Manager's Report 
dated April 18, 1977, dealing with a draft brief to be submitted to 
the Provincial Government setting out requests in relation to the 
City's understanding of proposed Provincial legislation to establish 
a Provincial Transit Authority. Council, at that time, resolved 
that the draft brief be referred for discussion to a joint meeting 
of Finance and Transportation Committees, with authority to finalize 
the brief. 

The Manager's Report, (circulated) commented on the draft brief 
submitted ty the City Engineer and Director of Finance and offered 
some options as alternatives to positions taken in the brief. The 
brief presented the City's suggestions and requests which, it was 
felt, were essential to the successful creation of a transit authority 
operating in the Vancouver area and concerned itself largely with 
two basic issues: 

a) organization of the Authority and Vancouver's 
representation thereon; 

b) ccst-sharing arrangements involving the City. 

In a comparison between the proposals of the Province and 
G.V.R.D. (transit only) the Manager's Report pointed out the G.V.R.D. 
formula indicated Vancouver would bear a disproportionate share of 
the financial load and that a large part of the City's share would be 
from property taxes. It also appeared that, with the G.V.R.D. 
proposal the LRT financing aspects were incapable of working because 
of the financial burden imposed on the benefiting municipalities. 
The essential aspects of the Provincial proposal, while recognizing 
legislation has not yet been tabled and therefore is subject to 
adjustment, indicated the Province is prepared to pay 100% of the 
capital expenditures necessary for transit and would share the 
operating deficits on a basis of 50% Province and 50% local area. 
The Provincial proposal appeared to be much better from the City's 
point of view and would improve year after year compared to the 
G.V.R.D. proposal. A burden would be imposed on Vancouver in the 
initial years, possibly more than the G.V.R.D. proposal, because of 
the sharing of transit deficit with the Province. However, by 1985 
the burden on the Vancouver taxpayer should be less than one-half of 
what it would be under the G.V.R.D. proposal and more likely in the 
order of one- third. 


Mayor J.J. Volrich referred to Council's meeting a month ago 
with the Minister of Municipal Affairs, at which time, the Minister 
made it clear that the Provincial Government would introduce 
legislation setting up a Provincial Transit Authority at the next 
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Session of the Legislature. It was not known, at this time, whether 
the House would reconvene in June or September. However, it was 
felt Council's brief should be submitted as a comment on the City's 
understanding of what the Province's intentions were, in the hope 
of influencing the Government to modify its intentions in Vancouver's 
favour. This action would not preclude the continuation of 
discussions with the G.V.R.D. on its proposal for a Regional 
Transportation Commission in an effort to resolve the conflict bearing 
on a financing formula acceptable to the City. 

The Director of Finance commented on financial aspects of the 
Provincial and Regional District proposals and stated the estimated 
cost to the Vancouver taxpayer expressed in 1977 dollars would be: 

a) G.V.R.D. proposal - $32 million 

b) Provincial Government proposal - $9 million 

The G.V.R.D. figures had been projected on the basis of the 
consultant's estimate that an LRT system from Vancouver to New 
Westminster would cost approximately $240 million. Nine million 
dollars represented 2 1/4 mills on the present tax levy, or about 
fifty dollars per year for an average single family residence in the 
City. 

A member of the Committee questioned how the City of Vancouver 
with a 40% vote on the G.V.R.D. had been outvoted on a financing 
formula so clearly detrimental to Vancouver taxpayers. 

Alderman Kennedy advised the G.V.R.D. Transportation Committee 
at its meeting on April 27, 1977, approved three resolutions, namely: 

"A. That, this Committee supports the combined Provincial/ 
Regional Authority, with representation from both the 
Region and the Province, and 

That, the Authority is responsible for planning transit 
in close correlation with Roads and Highways, and with 
close correlation between Transportation and Regional 
Planning, and 

That, this position does not commit this Body to any 
financial formula. 

B. That, a Negotiating Group be formed with members being: 
Director Blair, Director Constable, Director Jones, 
Director Kennedy, Director MacDonald, Director Volrich. 

C. That, staffs get together and prepare comparisons of 
tentative Vancouver and GVRD proposals, and 

That, as soon as we have definite information on the 
Minister's proposal, that the financial comparisons be 
done of that proposal." 

Mr. R. Ayler, a Member of the Board of Trade Transportation 
Committee briefly addressed the meeting on the Board's position on 
regional transit proposals. 

Following further discussion it was, 

RECOMMENDED , 

A. THAT the brief be amended to support a financing 
formula of 75% (Province) - 25% (Region) with no 
reference to escalation. 
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B. THAT the brief be amended to specify that the composition 
of the Vancouver regional representative body shall consist 
of the Ministers of Transportation, Municipal Affairs, and 
Highways, representative of B.C. Hydro, or the equivalent 
operating authority, three representatives from the G.V.R.D., 
one being from the City of Vancouver. 

C. THAT the brief as revised by the Director of Finance and 
Acting City Engineer, in accordance with the Joint Committee's 
instructions, and circulated with this report, be presented 

to the Provincial Government following further discussion 
with the G.V.R.D. 

D. THAT the City Engineer be instructed to prepare a separate 
brief on the planning of roads in the context of rapid 
transit intramodal movements. 


The brief as revised by the Director of Finance and the 
Acting City Engineer is attached. 


The meeting adjourned at approximately 3:35 p.m. 


***** 


FOR COUNCIL ACTIC^J S:e FAGE(S) ..../.^L 


8 


PART REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 



MAY 5, 1977 


A meeting of the Standing Coininittee of Council on Community Services 
was held on Thursday, May 5, 1977, in Committee Room No. 1, Third 
Floor, City Hall, at approximately 1:30 P.M. 


PRESENT: Alderman Rankin 
Alderman Bellamy 
Alderman Ford 
Alderman Marzari 

ABSENT: Alderman Gerard 

COMMITTEE CLERK: H. Dickson 


RECOMMENDATION 

1. Carnegie Building - Hastings and Main 

The Committee had before it for consideration a Manager's 
Report dated April 28, 1977 (copy circulated) in which the Director 
of Social Planning and the City Architect reported on redevelopment 
of the Carnegie Library at Hastings and Main. Accompanying the 
Manager's Report was a booklet report by Downs/Archambault - 
Architects prepared for the City and giving detailed explanations 
of space usage and cost recommendations for redevelopment of the 
building. 

Appearing before the Committee on this matter were the Director 
of Social Planning, the City Architect, Mr. Barry Downs and Mr. Dave 
Galpin, Architects, and members of the Carnegie Planning Advisory 
Committee which includes representatives of the Library Board, the 
School Board, Park Board, Vancouver Community College, Chinatown 
Historic Advisory Committee, Downtown Eastside Residents' Associa- 
tion, Japanese Community Volunteers, Vancouver Community Arts 
Council and the Strathcona Property Owners & Tenants Association. 

It was noted that in the Manager's Report the Director of 
Social Planning and the City Architect are recommending that Council 
approve the schematic plan and proposed uses for the Carnegie build- 
ing as determined by the Consultants' report, including two additions 
to the building; approve the retaining of the architectural firm 
of Downs/Archambault to complete working drawings; and approve the 
expenditure of funds from the Supplementary Capital Budget for 
architectural and engineering fees . Approval of these recommendations 
will cost $1,512,320.00. 

Speaking to the report, the Director of Social Planning advised 
that the Carnegie Planning Advisory Committee had considered at 
length the size of the library facility to be included in the build- 
ing and that the recommendation for 1800 sq. ft. of library space 
is smaller than a branch library but provisions would be made for 
expansion. 

The Director of Social Planning advised that the additional 
cost of $17,000.00 to prepare working drawings including both 
additions A and B, is recommended because with both additions, the 
building becomes much more flexible and increases the City's chances 
of securing additional sources of funds . 

It was noted that of the total capital cost of $1,512,320.00, 
the City has already allocated $650,000.00. 


Continued 
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The Director of Social Planning pointed out that operating 
costs are difficult to predict at this stage but that an estimate 
of operating costs for the first year is approximately $175,000.00. 

The Director of Social Planning advised the Committee he is 
very optimistic the Provincial Government will approve a grant of 
$333,000.00 toward the capital costs. He further advised that he 
has approached several Canadian foundations for financial grants 
and three have indicated interest; two for capital grants and one 
for a small operating grant. He advised the Committee that there 
is every possibility that all required funding will be secured; 
however, he could give no guarantee of this. 

With the aid of large drawings. Architects Barry Downs and 
Dave Galpin explained to the Committee the space allocations and 
the additions proposed for the building. 

It was pointed out that Addition A is necessary and provides 
a required stairway and elevator and that Addition B makes the 
building a more viable development. Mr. Downs recommended the 
City approve the renovations including additions A and B. 

During consideration by the Committee, concern was expressed 
by one member that a branch library may not be required in this 
neighbourhood. A representative of the Library Board advised that 
it is the policy of the Board to support a reading room in this 
building and not a full branch library. 

The Director of Social Planning replied that the provision is 
for 1800 sq. ft. of library space which is smaller than a branch 
library and slightly larger than a reading room. He advised that 
the proposed library space reflects the view of the Carnegie Planning 
Advisory Committee. 

Mr. A. Langley, City Architect, advised the Committee that 
Addition A is mandatory and that the cost of planning Addition B 
is small compared with the potential additional funds which may be 
secured from private foundations. He recommended the City proceed 
with working drawings, including additions A and B. 

It was the feeling of the Committee that the City should 
proceed with working drawings, including additions A and B, and 
that the Director of Social Planning could report to the Committee 
at a later date on his efforts to secure additional funding from 
private sources . 

Speaking to the recommendations, the Director of Social Planning 
advised that the second recommendation should be amended slightly as 
the current Architectural Institute of British Columbia fee schedule 
is being revised. 

Following further discussion, it was 

RECOMMENDED 

A. THAT Council approve the schematic plan and proposed 
uses for the Carnegie Building as determined by the 
Consultants' report, inclusive of addition B. 

B. THAT Council approve retaining the architectural firm 
of Downs/Archambault to complete working drawings at 
the standard fee schedule. 

C. THAT Council approve the expenditure of funds from the 
Supplementary Capital Budget for Architectural and 
Engineering fees, subject to appropriate reduction for 
previous work carried out. , 

FOR COUNCIL ACT.'ON SEE PA6E(S) (X , 
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SPECIAL JOINT COUNCIL/PARK BOARD COMMITTEE 

RE JERICHO 


REPORT TO COUNCIL 


m 


APRIL 28, 1977 


A meeting of the Special Joint Council/Park Board Committee was 
held on Thursday, April 28, 1977, in Committee Room No. 1, Third 
Floor, City Hall, at approximately 12:15 P.M. 


At an informal meeting of Vancouver City Council and the Board 
of Parks and Recreation on Wednesday, April 20, 1977, it was agreed 
to establish a Joint City Council/Park Board Committee comprising 
of three members from each body to recommend to Council and the 
Park Board political decisions on the future of the Jericho hangars. 

At its meeting on Tuesday, April 26, 1977, the Council was 
advised that the Park Board appointees were Commissioners Bain, 
Fraser and Wainborn, and at that meeting Council appointed Aldermen 
Ford, Harcourt and Puil as its representatives on this Special 
Committee . 

Subsequently, the Mayor appointed Commissioner Bain and 
Alderman Ford as Co-Chairman. 

It was agreed that Alderman Ford would chair today's meeting. 


The meeting opened with a brief review by Consultant Mr. Ron 
Bain of the Park Board's plans for development in Jericho. It was 
explained the proposals of the Park Board include removal of a 
portion of the marginal wharf, development of a protected swimming 
area, a boat launching facility, pier with boat lifting crane, 
boat storage for 650 boats, boat drop-off area with parking for 
approximately 160 cars and playground and passive areas. 

The original proposal envisaged removal of Hangar Nos. 3 and 
6 of the three located closest to the water. 

Park Board Planner Larry Foster, with the aid of a drawing, 
reviewed the proposed developments, explaining that Hangar No. 5 
may be retained and that no decision on Hangar No. 6 has been made 
pending a final decision on what will be done with Hangar No. 5. 
Retention of an "indoor -outdoor" component in either Hangar No. 7 
or 8, or replacement with a new structure, is envisaged. 

It was noted from Mr. Ron Bain's submission that use of 
Hangar No. 5 has a critical bearing on traffic access and parking 
requirements . 

Provincial Fire Marshal Mr. Henry Jenns explained that he 
had met with City building inspectors, the Fire Warden and the 
Park Board's architect and that minimum requirements for upgrading 
Hangar No. 5 had been spelled out and the architect had submitted 
cost estimates of meeting these requirements . 


PRESENT : 


Alderman Ford 

Alderman Harcourt 

Alderman Puil 

Park Commissioner Bain 

Park Commissioner Fraser 

Park Commissioner Wainborn 


COMMITTEE CLERK: 


H. Dickson 
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Mr. Jenns, in response to a question from the Committee, 
replied that the requirements are contained in the National 
Building Code and that Hangar No. 5 was not required to be 
brought up to National Building Code's standards during last 
year's Habitat Conference because the building had been placed 
under Federal jurisdiction and the requirements did not apply. 

Mr. Jenns explained that if the building is put into use 
without meeting the National Building Code requirements , a 
charge will be laid. 

Architect Ron Howard advised that the estimated cost of 
bringing Hangar No. 5 up to full compliance with all applicable 
National and City regulations is approximately $322,000.00, 
including new washrooms and upgrading to meet earthquake standards. 

Mr. Howard admitted this estimate contains contingencies 
and that the total cost could possibly be reduced. 

The City's Director of Finance advised that the City had 
allocated a total of $1,845,000.00 to the Park Board for 1977, 
of which $1 , 025 , 000 i 00 has b^en earmarked for parks development 
and redevelopment. Of this amount, approximately $310,000.00 is 
allocated for Jericho park work in 1977. In addition, there is 
approximately $240,000.00 remaining of some $500,000.00 allocated 
to the Park Board from the sale of the City property in the vicinity 
of Jericho. 

The Director of Finance also advised that there is $1,200,000.00 
in unallocated supplementary capital funds in City Council's 1977 
budget . 

Park Board representatives advised that the Board has applied 
for funding under the Canada Works Program for landscaping and 
this would bring in approximately $60,000.00. 

It was suggested by Council members on the Committee that 
$250,000.00 should be reallocated toward upgrading Hangar No. 5; 
however. Park Board representatives replied that if this amount 
of money was spent on the building, up to another $750,000.00 
might be needed to make the building acceptable to the public 
as a summer pavillion. 

The Council's representatives noted that what the Committee 
was facing was a determination of priorities of Jericho park 
development and a reallocation of funds. 

Following discussion, it was 

RECOMMENDED 

THAT City Council request the Park Board to reallocate 
Jericho park development funds to a total of approximately 
$625,000 to be spent as follows: 

$250,000.00 to be spent this year to upgrade Hangar 
No. 5 to meet National and City building 
regulations . 

$100,000.00 to be allocated for development of the 
sailing centre. 

$275,000.00 to be allocated for development in the 
remainder of Jericho park. 
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Sources of funds as follows: 

$310,000.00 already allocated for Jericho 

$240,000.00 remaining from the proceeds of the sale 

of City property in the vicinity of Jericho 

$ 60,000.00 
to 80,000.00 from the Canada Works Program 


(It was agreed that Park Board could discuss this recommendation 
at its meeting on Monday, May 2, 1977, and subsequently make sub- 
mission to Council on May 10, 1977.) 


It was AGREED that the next meeting of the Committee would 
be at 12:00 Noon on Thursday, May 12, 1977. 


The meeting adjourned at approximately 1:55 P.M. 

FOR COUNCIL ACT!"" S!:E PA6E(S) 
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G. Meeting: Department of Justice 

'Breath Tests for Blood Alcohol Levels ' 
Attendance: E. J. Fennell 


MOVED by Aid. Rankin, 

THAT, pursuant to the Board of Administration report dated 
October 23, 1970, Mr. E.J. Fennell, City Analyst, be granted leave 
of absence with pay to attend the meeting with members of the 
Federal Department of Justice on breath tests for blood alcohol 
levels, to be held in Ottawa on the dates of November 2nd to 4th, 
inclusive; it being understood that the Federal Department of 
Justice has accepted responsibility for all expenses. 

- CARRIED 


H. Report of Special Committee re 

Illegal Suites, October 16. 1970 

The Special Committee re Illegal Suites - Hardship Cases 
submitted the following report under date of October 16, 1970: 

"The Committee of Officials has considered the following 
requests under the policy established by Council concerning 
Illegal Suites - Hardship Cases, and reports as follows: 

(a) The following applications recommended for approval by the 
sub-committee, be approved: 

George Balonis (tenant), 1836 West 11th Avenue 
Giacinto Cosentino (owner), 4726 Gothard Street 
Sara Louie Creighton (tenant). 7357 Granville Street 
Thomas F. Fitzpatrick (tenant), 2812 Alberta Street 
Miss Betty MacLean (tenant), 2568 East 4th Avenue 
Mrs. Helen Noppen (tenant), 820 East 33rd Avenue 
Mrs. Maria Racanelli (tenant), 2476 East 10th Avenue 
Wilfred Speirs (owner). 5456 East 50th Avenue 
Frederick Vick (tenant), 1717 East 7th Avenue 

(b) The following application be approved for six months from 
the date of this resolution: 

George William Barnaby (lessee), 565 East 44th Avenue 

(c) The following applications be approved for one year from 
the date of this resolution: 

Peter J. Allan (tenant), 999 West 20th Avenue 
Charles and Irene Dalint (owners), 3044 Clark Drive 
Mrs. Angelena Burmas (tenant), 1561 East 35th Avenue 
Wai Kin Chung (tenant), 6454 Windsor Street 
Richard Clary Harris (tenant), 999 West 20th Avenue 
Raymond K. Miller (tenant), 419 East 57th Avenue 
Sohan Singh Sidhu (owner), 5088 Moss Street 

(d) The following applications be not approved: 

David and Dianne Field (tenants), 2515 West 2nd Avenue 
Juan Guerrero (owner), 4272 Perry Street 
Lawrence E. Wamsley (lessee), 590 West 16th Avenue 
Manouhar Begg (owner), 974 East 28th Avenue 

(e) In respect to the above mentioned, the City Building 
Inspector be instructed to carry out the policy as 
adopted by Council on December 17, 1963, and as 
amended by Council on November 10, 1964." 

MOVED by Aid. Bird, 

THAT the foregoing report of the Special Committee re Illegal 
Suites - Hardship Cases, containing recommendations (a) to (e) 
be approved. 

- CARRIED 
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CITY OF VANCOUVER 
SPECIAL COUNCIL - MAY 10, 1977 
ADJOURNED PUBLIC HEARING 

A Special Meeting of the Council of the City of Vancouver 
was held on Tuesday, May 10, 1977, at approximately 4:15 p.m., 
in the Council Chamber, City Hall, for the purpose of holding 
an Adjourned Public Hearing to amend the Zoning and Development 
By-law. 

PRESENT ; Mayor Volrich 

Aldermen Bellamy, Brown, Ford, Gerard, 
Harcourt, Kennedy, Marzari, 
Puil and Rankin 

ABSENT: Alderman Gibson (Leave of Absence) 

CLERK TO THE COUNCIL; R. Henry 


1. Rezoning - S/E Corner of S.W. 
Marine Drive and Ash Street 

Council on April 21, 1977, at the request of the applicant, 
Mr. M.E. Hardisty, adjourned the above application until this 
date to give the applicant an opportunity of meeting with 
residents in the area. 

The application is to rezone Lot A, Plan 4690, Block 7, 
D.L. 311 being the south-east corner of S.W. Marine Drive and 
Ash Street 

From: (RT-2) Two Family Dwelling District 

To: (CD-I) Comprehensive Development District and 
( M-1) Industrial District (Light) 


(a) The northerly 214 feet ± fronting along S.W. Marine Drive with a 
depth along the westerly property line abutting Ash Street of 
228 feet ± is proposed to be rezoned to (CD-I) Comprehensive 
Development District . The CD-I By-Law will restrict the form of 
development as follows: 

Uses : - Restaurant (excluding Drive-In); 

- Building or use which is customarily accessory to the above 
principal buildings or uses; 

subject to such conditions as Council may by resolution prescrib< 

Every use shall be conducted wholly within a completely enclosed 
building except for parking and loading facilities. 

Height : The height of any building shall not exceed 22 feet. 

liliRjL- The floor space ratio shall in no case exceed 0.20 . 

Off-street Parking 

and Loadin g: Off-street parking and loading spaces shall be provided and main- 

tained as required by and in accordance with the provisions of 
Sections 12 and 13 of By-Law No. 3575. 

And subject to the following conditions: 

i) The site (Lot A, Plan 4690, Block 7, D.L. 311) be first 
subdivided into the south 118.9 feet and the remainder 
and that the owner dedicate to the City the required lands 
for a lane as determined by the City Engineer and that thes 
be so registered in the Land Registry Office. 


cont ' d. 
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Rezoning - S/E Corner of S.W. Marine 
Drive and Ash Street (cont'd) 


ii) The detailed scheme of development in a Development Permit 
Application shall first be approved by the Director of 
Planning following advice from the Urban Design Panel, 
having due regard to the quality of the overall design, the 
provision and maintenance of landscaping, traffic circulation, 
ingress and egress, off-street parking and loading, garbage 
collection facilities and the provision and location of 
mechanical equipment and provision and maintenance of pollution 
control equipment. 

iii) Crossing and lane turnaround, if necessary, to be to the 
satisfaction of the City Engineer. 

Should the above conditions not be complied with by the owners 
within 180 days from the date of the Public Hearing, then any 
approval granted at the Public Hearing shall expire. 

(b) The southerly 118 feet ± fronting along Ash Street and Cambie 
Street (double-fronting lot) with a depth of 352 feet ± is 
proposed to be rezoned to (M-1) Industrial District (Light) . 

Subject to the following conditions: 

1) The site (Lot A, Plan 4690, Block 7, D.L. 311) be first sub- 
divided into the south 118.9 feet and the remainder, and that 
the owner dedicate to the City the required lands for lane as 
determined by the City Engineer and that these be so registered 
in the Land Registry Office. 

ii) The detailed scheme of development in a Development Permit 
Application be first approved by the Director of Planning 
after advice from the Urban Design Panel, having particular 
regard to the surrounding residential development. 

iii) Crossing and lane turnaround, if necessary, to be to the 
satisfaction of the City Engineer. 

Should the above conditions not be complied with by the owners 
within one year from the date of the Public Hearing, then any 
approval granted at the Public Hearing shall expire. 

(c) Any consequential amendments. 

(d) Amend the Sign By-Law No. 4810 to establish sign regulations for 
the newly established CD-I By-Law. 

The Director of Planning recommended approval of the 
application. 

Council was informed that notification had been given and 
a confirming letter dated May 10, 1977, has been received from 
Mr. J.B. Baker on behalf of the applicant withdrawing the 
application. 

There was no one present who wished to make a presentation 
on the application. 

After giving consideration to the letter received and having 
regard to the above-mentioned application, it was 

MOVED by Aid. Rankin, 
SECONDED by Aid. Brown, 

THAT the application by Mr. M.E. Hardisty, as described 
above, be not approved. 

- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 4:25 p.m. 


The foregoing are Minutes of the Adjourned Public Hearing 
of May 10, 1977, adopted on May 24, 1977. 
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CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 


A Regular Meeting of the Council of the City of Vancouver 
was held on Tuccday, May ?4, 1977, in the Council Chamber, 
coinmGncing at 2:00 P.M. 


PRESENT: 


Mayor Volrich 

Aldermen Bellaitiy, Brown, Ford, 
Harcourt, Kennedy, 
Marzari, Puil and Rankin 


ABSENT: 


Alderman Gerard (Leave 
Alderman Gibson (Leave 


of Absence) 
of Absence) 


CLFRK TO THE COUNCIL: 


R. Henry 


PRAYER 


The proceedings in the Counci] Chamber v-ere 


opened with prayer. 


A CKNOWLEDGMENT 

The Mayor acknowledged the presence in the Council Chamber of 
- ^ students from the Eitipioyment Orientation for Women Class at 

Vancouver Community Co].lege, under the direction of their instructor, 
Mrs. Penny Wolverton. 

'IN CAMFRA' MEETING 

The Council vac- advised that there are matters to be considered 
'In Camera' later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Brown 
SECONDED by Aid. Ford 

THAT the minutes of the Regular Council Meeting of May 10, 
1977 (with the exception of the 'In Camera' portion) and the 
minutes of the Special Council Meeting (Public Hearing) of May 10, 
1977, be adopted. 


Cn.MMJTTFF OF THE WHOLE 

MOVFD by Aid. Bellamy 
SFCONDED by Aid. Brown 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Volrich in the Chair. 


CARRIED UNANIMOUSLY 


- CARRIED UNANIMOUSLY 
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Regular Council, .May 24, 1977. • . . . . . . . . 2 

REPORT REFERENCE 

1. City of Vancouver Financial Statennents 
Year Fnded December 33 , 1976. 


Mr. R. A. Shaw and Mr. G.E. Moul , on behalf of Thorne Riddell 
& Company, the City's External Auditors, appeared before Council and 
subnnitted the report on the accounts of the city for year ending 
neccirber 31, 1976. 

Aft.er ansvrerjng a number of questions raised pertaining to 
the audited report; the Auditofs were thanked for their presentation. 

MOVED by Aid. Puil 

THAT the audited report of the City of Vancouver, for the year 
ended December 31, 1976, be received. 

- CARRIED UNANIMOUSLY 


2. Robson Street Character 
Area Study . 

In deferring the various reports on this matter to this 
evening's meeting. Council was informed that the report, dated liay 
19, 1977, from the Director of Legal Services, as submitted by the 
City Manager, was withdrav/n, pending further discussions with 
Provincial Government Officials. 


C0?1MUNICATI0NS OR PETITIONS 

1. Lions Gate Bridge 

Caugcv^ay Reconstruction 

Council had for consideration a copy of a letter dated 
April 26, 1977, from the Minister of Highways and Public Works 
concerning Lions Gate Bridge Causeway, and a reply to the letter, 
dated May 12, 1977, from the Mayor to the Minister. 

The Minister had stated that, in view of the opinions of the 
Park Board and Council with respect to a fourth lane on the Causeway, 
a Public Mefi>ting would only shovr that the prnponents were divided. 
The Minister indicated that his Departinent was (juite willing to 
reconstruct the Causeway to three lanes and forego the proposed 
construction of a fourth lane. 

MOVED by Aid. Puil 

THAT a Public Meeting be held soon, to be arranged jointly by 
Council and the Park Board, following which the Council and Park 
Board come to a decision as to whether a fourth lane through the 
park is a desirable facility, or v/hether the Causeway be re-constructed 
to perp.it only three lanes. 

- CARRIED 

(Alderman Kennedy and the Mayor opposed) 
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COMiMUMIC^^TIOMG OP. PETITIONS (C ont ' d ) 

2. Liquor License Application 
DoTTinior Day Celebration 

The Council received a request, under date of May 9, 1977, 
from Vancouver Museums and Planetarium Association, requesting 
permission to sell beer at the nld-Fashioned Dominion Day 
Celebration, on July 2, 1977, from 12.00 to 5.00 p.m. at Vanier 
Park grounds, adjoining the Complex. The Park Board had given 
permission for the consumptj on of beer in the Park, under controlled 
conditions, as indicated. amej^SKS 

SEE PAGE m. 

MOVED by Aid. Bellamy 

THAT the request of the Vancouver Museums and Planetarium ■ 

Association to sell beer in Vanier Park on July 2, 1977, from 12.00 
noon to 5.00 p.m. be approved, subject to the controlled conditions 
indicated in the letters from the Association dated May 9, 1977, and 
the Park Board dated May 6, 1977. 

- CARRIED UNANIMOUSLY 


3. Percy Norman Pool Renovations 
Contract Award. 

Council noted the following letter, dated May 17, 1977, from 
the Board of Parks and Recreation: 

" The following bids for major renovation work to 
the Percy Norman pool were opened at the Park 
Board meeting of May 16, 1977: 

- Ballarin Bros. Construction $259,656 

- Van Bourne Construction Co. 265,500 

- Doyle Construction Co. Ltd. 273,881 

- Clearspan Shopland & Company 298,057 

The Board has agreed to proceed with a contract 
to the low bidder Ballarin Bros. Construction 
in the amount of $259,656. In addition, an 
amount of $90,000 is needed for consulting fees, 
furnishings and equipment, and contingencies. 

The source of funds for the project are as follows: 

- 1976 Park Board Supplementary 

Capital ...$175,000 

- 1977 Park Board Supplementary 

Capital 150,000 

- 1977 Park Board Community 

Recreation Facilities 

Unallocated 24,656 

TOTAL $349,656 

Would you please request City Council, at their 
May 24th meeting, to award a contract on behalf 
of the Park Board to Ballarin Bros. Construction 
in the amount of $259,656 and request the Director 
of Legal Services to prepare the contract documents 
as soon as possible. We would like to proceed 
immediately with the renovation work as the pool 
will be closed for a four month period from June 
1st to September 30th. " 

MOVED by Aid. Harcourt 

THAT the request of the Park Board, as contained in the 
foregoing letter, be approved. 

- CARRIED UNANIMOUSLY 


101 


Rerjular Council, May ^-i, 1.911. . . • • • • .4. 

C0tTi"^UNIC7.-TI0!?C OR PETITION S (Cont'd) 

4. 15th Field Artillery Regiment - 
Rcqucct for Freedom of the City 

Under date of May 5, 1977, the Coininandinq Officer of the 
15th Field Artillery Regiment advised that it vrill be taking part 
in a ceremony at The Orpheum on Saturday, Jniie 11, 1977, to celebrate 
the Silver Jubilee of Her Majesty Queen Elizabeth. The Commanding 
Officer requested that Coupcj ] grant the Freedom of the City to the 
re''jjr'ient on Sunday, June 12, 1977. 

MOVED by Aid. Harcourt 

THAT the Freedom of the City of Vancouver, for ceremonial 
purposes, be granted to the ] 5th Field Artillery Regiment, on Sunday, 
June 12, 1977^ 

- CARRIED UNANIMOUSLY 


5. Panhe.llenic Cultural Association 

Greek Day Celebration - June 26, 1977 

MOVED by Aid. Rankin 

THAT, as requested in its letter of May 17, 1977, the 
Panhellenic Cultural Association be permitted to appear as a 
delegation before Council when the r-ubjoct of the Greek Day 
Celebration is considered. 

- CARRIED UNANIMOUSLY 


6. T^rchives' Library Grant- 
Foornor Foundation 


The City Clerk advised, in a memorandum dated May 20, 1977, 
that the Leon and Thea Koerner Foundation has given an additional 
grant of $1,000 in connection with the updating of the Archives' 
Library. The Foundation had made an initial grant of $1,500 
towards this work in 1976. 

MOVED by Aid. Marzari 

THAT a letter expressing Council's appreciation be forwarded 
to the Leon and Thea Koerner Foundation. 

- CARRIED UNANIMOUSLY 


7 , Jericho Heach Park - Development 

The Council noted the following letter, dated May 18, 1977, 
from the Board of Parks and Recreation: 

" The following is an excerpt from the minutes of 
the last meeting of the Board held on Monday, 
May 16, 1977: 

. . . " JERICHO BEACH PARK - DEVELOPMENT 

City council on May 10th approved the following 
recommendation of the Special Joint City Council/ 
Park Board Committee: 

..'That City Council request the Park Board 
to reallocate Jericho Park development 
funds to a total of approximately 
$625,000 to be spent as follows: 


Cont'd. 
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COMMUNICATIONS OR PETITIONS (Cont ' d) 
Jericho Peach Park - DeveDopment (Cont'd) 


- $250,000 to be spent this year to 

upgrade Hangar #5 to meet 
National and City building 
regulations. 

- $100,000 to be allocated for development 

of the sailing centre. 

- $275,000 to be allocated for development 

in the remainder of Jericho Park. 

Source of funds as follows: 

- $310,000 already allocated for Jericho 

- $240,000 remaining from the proceeds of 

the sale of city property in the 
vicinity of Jericho 

- $60,000 to $80,000 from the Canada Works 

Program' . . 

"It was regularly moved and seconded, 
WHEREAS 

a) the Board has been studying the question of 
retention of Hangar #5 as a place of assembly 
since Habitat Forum in June 1976, to determine 
the practicality of use during summer of the 
temporary wooden 1500 bleacher seating for 
limited speaker or small stage concert events, 

b) two separate architects have estimated the cost 
of meeting all City building and Provincial fire 
code requirements ($329,500) and renovation cost 
for temporary minimum summer use at $443,950, 
permanent summer use at $1,114,900 and permanent 
winter use at $1,432,700, 

c) capital funds could be allocated at a later date 
to the construction of an alternate structure 
sited at Jerihco and designed specifically to 
meet the need for public gathering covered space 
which would be in harmony with the site and 
would provide a more appropriate, efficient, and 
economical design solution, 

d) there is very little evidence of the desire to 
make sustained use of hangar #5 by significant 
numbers of people for more than a single event, 
few more than a day in duration, and no offers 
of capital funding have been received, 

e) there is opposition of residents to retaining 
the waterfront hangars xhich are an unsightly 
intrusion into one of Vancouver's most attractive 
waterfront sites, 

BE IT THEREFORE RESOLVED that the Board advise City 
Council that it does not place a priority on the 
excessive funds needed to renovate hangar #5 and 
no allocation be made from limited capital monies 
presently available to the Board for Jericho Beach 
Park development to upgrade hangar #5. 

- CARRIED. ". . . 


Cont'd. 
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COM^■U^^IC^"'TnrJ.'^' on petitions (Cont'd) 
Jc.r.i.cho H.oaoh Park -- Development (Cont'd) 

Plso noted were roquer.ts from Mr. Poolcy and Mr. Blue, asking 
to appear as delegations. 

Alderip.an Fcrd referred to a meeting of the Special Joint 
Committee,- which had been held this day on the subiect, and indicated 
that a report would be su-bmitted to the next meeting of Council. 

MOVED by Aid. Ford 

THAT the communication from the Park Board be received. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Ford 

THAT the delegations appear at a Public Meeting, the date 
and time to be suitable to Council and Park Board Members. 

- CARRIED UNANIMOUSLY 


8 . Fisherman's Market 

Council noted a letter, dated "ay 2A , 1 977, from I'r . Jim Land 
requesting to appear as a de.Tegat.ion t.]iir. dav'.. concern jjig the report 
on the Fisherman's Market. 

MOVFD by Aid. Puil 

THAT the delegation request be granted. 

" CARRIED UNANIMOUSLY 


CITY MANAGER'S & OTHER REPORTS 


A. MANAGER'S GENERAL REPORT 
MAY 20, 1977 

Works & Utility Matters 
(May 20, 1977) 

The Council considered this report which contains four 
clauses identified as follows: 

CI. 1: Closure of Portion of W/S Hudson Street 
between 71st Avenue and the Lane North 

CI. 2: N/S Terminal Avenues, East of Cottrell - 
Sewer Right-of-Way 

CI. 3: Local Improvements "by Petition" 

CI. 4: Paving of Lane South of Eton Street, Kaslo 
to Renfrew 


Claur.en 1-3 inclusive 

MOVFD by Aid. Marzari 

THAT the recommendations of the City Manager,- as contained 
in clauGOD 3, ? and 3,- of thir, report,- he approved. 


- CARRIED UNANIMOUSLY 
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CITY MANAGFP'S AND OTPFP REPORTS (Cont'd) 

Works & Utjlity Matters 
(Mpiy ?0, 1 977) (Cont'd) 

Pavincj of I.ane South of Eton 
Street, Kaclo to Renfrew. 
(Clause 4) 

MOVED by Aid. Marzari 

THAT that part of the motion of Council of February 24, 1977, 
concerning the paving of the ]ane South of Eaton Street, Kaslo to 
Renfrew, be rescinded and, therefore, the project not be undertaken 
at this tine. 

- CARRTFD UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY . 


Harbours & Parks Matters 
(May 20, 1977) 

Central Park Parking 
Regulation By-law 
(Clause 1) 


MOVED by Aid. Puil 

THAT this clause be deferred for three weeks, pending 
discussion with B.C. Telephone Company on the matter of alleviating 
employee parking problems in the area surrounding the new building 

- CARRIED 

(Aldermen Brown, Marzari and Rankin opposed) 


Building & Planning Matters 
(May 20, 1977) 

The Council considered this report which contains four 
clauses identified as follows: 

CI. 1: Amended Rezoning Application for Grandview- 

Woodland Apartment Areas 
CI. 2: Liveaboard Marina, Phase I, Area 6, False Creek 
CI. 3: Kitsilano NIP Appropriation - Rainbow's End Day 

Care 

CI. 4: The Orpheum - Handicapped Entrance 


Amended Rezoning Application for 
Grandview-Woodland Apartment Areas 
(Clause 1) 

MOVED by Aid. Harcourt 

TI'AT this clause be received 
Manager arrange to provide, prior 
outline of the Development Permit 
report. 


for information and the City 

to the Public Hearing, a general 

annli cations referred to in the 

^-i: L. 

- CARRIED UNANIMOUSLY 
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A report on the Stanley and New Fountain Hotels was con- 
sidered at which time a motion was made bv Alderman Hardwick 
to receive this information report by the Board of Administration, 
dated October 26th, However, the Committee decided to defer 
this report, together with reports dealing with a brief to 
Senior Governments on Unemployment, and the request for a 
Parade: TEAM, for later consideration, (see pages 14, 15, 16) 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Bird, 

THAT the Committee of the Whole rise and report, 

- CARRIED 

MOVED by Aid, Bird, 
SECONDED by Aid, Adams, 

THAT the report of the Committee of the Whole be adopted, 

- CARRIED 

BY-LAWS 

1, BY-LAW TO AMEND BY-LAW #4018 

BEING THE TAX PREPAYMENT BY-LAW 

MOVED by Aid, Adams, 
SECONDED by Aid, Broome, 

THAT leave be given to introduce a By-law to amend By-law 
No, 4018, being the Tax Prepayment By-law, and the By-law be read 
a first time, 

- CARRIED 

MOVED by Aid, Adams, 
SECONDED by Aid, Broome, 

THAT the By-law be read a second time, 

- CARRIED 

MOVED by Aid, Adams, 
SECONDED by Aid, Broome, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in 
the Chair, 

- CARRIED 

MOVED by Aid, Adams, 

THAT the Committee of the Whole rise and report, 

- CARRIED 

The Committee then rose and reported the By-law complete. 


MOVED by Aid, Adams, 
SECONDED by Aid, Broome, 

THAT the report of the Committee of the Whole be adopted, 

- CARRIED 

MOVED by Aid, Adams, 
SECONDED by Aid, Broome, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal , 

- CARRIED 


(The By-law received three readings) 


±01 


Recular Council, Mav 2^, 1977. 


CI?Y rriNACEP.'G 7iND OTHER REPORTS (Cont'd) 

Euiluinc; & Planning Matters 
("ay Iq] 1977) 

LivGaLoarc! ?'arina. Phase I, 
Area C, False Creek 
(Clause 2) 


MOVED by Aid. Puil 

THAT tlii r. c] auro be JeI;C:rred for one \veek and 
ConnultanL give furtlier explanation conce:rn.ing the 
revenues referred to in. the report. 

- CARRIED 


the Development 
2% of gross 

UNANIMOUSLY 


Claur.cr. 3 and 4 inclusive 

MOVED b.y Aid. Rankin 

TII?.T the rccor.-'xicndations of 
claiTGG 3 and 4 be approved. 


the City Manager, as contained in 
- CARRIED UNANIMOUSLY 


Fire & Traffic Matters 
(May 20, 1977) 

The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Beer Garden - Mount Pleasant Neighbourhood Fair 
CI. 2: Victoria Drive Annual Gala Day Grant Request 
CI. 3: Sidewalk Cafe Operations 


Beer Garden - Mount Pleasant 
Neighbourhood Fair 
(Clause 1) 


MOVED by Aid. Rankin 

THAT the Liquor Administration Branch be advised that City 
Council has no objection to the operation of a Beer Garden at the 
Mount Pleasant Neighbourhood Fair to be held on I'ay 28, 1977, 
subject to the normal conditions that pertain to other such events. 

- CARRIED UNANIMOUSLY 


Victoria Drive Annual Gala 

Day Grant Request. 

(Clause 2) 

MOVED by Aid. Kennedy 

THAT the request of the Victoria Drive Conraunity Hall 
Association for a grant to defray costs of signing and street 

cleaning for its Gala Day Parade be approved, up to an amount of 

$700. 


Sidewalk Cafe Operations 
(Clause 3) 


- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 


MOVED by Aid. Rankin 

THAT the recommendation of the Cdty Manager, ar. contained in 
thir. claur-o, be approved. 

- CARRIED UNANIMOUSLY 
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CITY M>?VN^GFF'S 5- OTHEP PEPORTS (Cont ' d) 


Finance Matters 
(May 20, 1977) 

The Council considered this report which contains five 
clauses identified as follows: 


CI. 1: Dunlevy Alexander Hostel Construction 
CI. 2: Printing Branch Replacement Equipment 
CI. 3: Revised Schedule of Rates for Refuse By-law 
CI. 4: Investment Matters (Various Funds) April, 1977 
CI. 5: 1977 Interim Funding Request - Vancouver City 
Planning Commission 


Dun].cvcy Alexander Hostel Construction 
(Clause 1) 

MOVED by Aid. Harcourt 

THAT this clause in the report be received for information 

- CARRIED UNANIMOUSLY 


Clauses 2-4 inclusive 

MOVED by x^ld . Kennedy 

THAT the recommendations of the City Manager, as contained 
in clauses 2, 3 and 4, be approved. 

- CARRIED UNANIMOUSLY 


1977 Interim Funding Request - 
Vancouver City Planning Commission 
(Clause 5) 

MOVED by Aid. Kennedy 

THAT Council approve the interim budget for the Vancouver 
City Planning Commission for 1977, in the amount of $22,974 
(Net $19,722), subject to a further report at the time of 
presentation of the Commission's 1977 Work Plan. 

- CARRIED UNANIMOUSLY 


Property Matters 
(May 20, 1977) 

The Council considered this report which contains four 
clauses identified as follows: 


CI. 1: Waterlot Lease - Rental Review - LaFarge Concrete 
CI. 2: Sale of 16' Strip of City-owned Land - N/S 37th 

Avenue West of Sherbrooke 
CI, 3: Proposed Demolition of 5512 Tyne Street 
CI. 4: Rent Abatement - Fire Damaged Rooms 

8 89 Seymour Street 


Clausoc 1-4 inclusive 

MOVED by Aid. Kennedy 

THAT the recommondationE of the City Manager, as contained 
in clauses 1, 2, 3 and 4 of this report, be approved. 

- CARRIED UNANIMOUSLY 
(Aldermen Puil and Rankin were opposed to Clause 4) 
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CITY ■'■M-'T'-GET:' D OTITEr-. REPORTS (Cont'd) 


B. r^anafjer ' s Report 
(May 19, 1977) 

Federal Grant - Fishermen's Market 

Earlier in the proceedings, the Council agreed to hear 
a delegation from Mr. Jim Land. 

Mr. Land, by meanc of a model and GkctchcG proposed a scheme 
v;hcrcby the building involved could, by innovative planning and 
construction, save an estimated $100,000 of the Federal Government 
grant. The money saved could bo spent on providing better 
access to the waterfront by means of a public pier or look-out 
area. 

Council noted a letter, dated May 20, 1977, from the office 
of the Minister of Justice and Attorncy-Cencral regarding the 
draft agreement, and proposed amendments to the agreement, from 
the Mayor . 

In considering the Manager's report, it was suggested that 
Item 4 in Schedule A of the draft agreement include handicrafts. 


MOVFD by Aid. Harcourt 

THAT the recommendations of the City Manager as contained 
in his report, be approved, with the addition of 'handicrafts' 
to Schedule A: 

FUPTHFP THAT the submission by Mr. Jim Land be received. 

- CARRIFD UNANIMOUSLY 


C. Manager's Report 
(ygy 19, 1977) 

Queen Elizabeth Theatre Restaurant 

MOVED bv Aid. Bellamy 

THAT the recommendation of the City Manager, as contained 
in this report, be approved. 

- CARPvIED UNANIMOUSLY 


108 


Regular Council, May 24, 1977 11 

STANDING COMMITTEES AND OTHER REPORTS 

I. Report of Standing Committee 
on Community Services, 
May 5, 1977 

The Council considered this report which contains four 
clauses identified as follows: 

CI. 1: Requests for Surplus City Furniture 

and Equipment 
CI. 2: Grandview Youth Recreation Project 
CI. 3: Cordova House - Staffing 
CI. 4: Victory Hotel - Verbal Report 

Requests for Surplus City Furniture 
and Equipment (Clause 1) ____ 

MOVED by Aid. Rankin, 

THAT the resolutions of the Committee contained m tnis 

Clause be approved. _ ^^^^^^^ UNANIMOUSLY 

Grandview Youth Recreation 
Project (Clause 2) 

MOVED by Aid. Rankin, . . 

THAT the recommendations of the Committee contained in 

this Clause be approved. _ ^^^^^^^ UNANIMOUSLY AND 

BY THE REQUIRED MAJORITY 

Cordova House - Staffing 
(Clause 3) 

MOVED by Aid. Rankin, . . 

THAT the recommendations of the Committee contained in 

this Clause be approved. 

- CARRIED 

(Alderman Kennedy opposed) 

Victory Hotel - Verbal 
Report (Clause 4) 

MOVED by Aid. Rankin, 

THAT this Clause be received for information. 

- CARRIED UNANIMOUSLY 

Alderman Ford requested and the City Manager was directed 
to commence negotiations with C.M.H.C. for possible purchase of 
the Victory Hotel through the Vancouver Public Housing Corporation 
for report back to the next meeting of Council. 


II. Report of Standing Committee 
on Finance & Administration, 
May 5, 1977 

The Council considered this report which contains five 
clauses identified as follows: 

Exemption from Real Property Taxation of Property 
Belonging to Municipal Government, School Districts 
Universities, Hospitals, Charitable Organizations, 

Britannia Society $6,500 - Special Prograra 
Allowance 

Britannia Comraunity Services Centre - Comraunity 
delations Budget 

Budget for Interim Cultural Advisory Comraittee 
Her Majesty Queen Elizabeth's Royal Silver Jubilee 

cent' d. . . . 


CI. 

1: 

CI. 

2 : 

CI. 

3: 

CI. 

4: 

CI. 

5: 
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STANDING COMMITTEES & OTHER REPORTS (cont'd) 

Report of Standing Committee 
on Finance & Administration, 
May 5, 1977 (cont'd) 

Exemption from Real Property 
Taxation, etc. (Clause 1) 

MOVED by Aid. Brown, 

THAT the recommendations of the Committee contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 
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Britannia Society $6,500 - Special 
Program Allowance (Clause 2) 

MOVED by Aid. Brown, 

THAT a $6,500 Special Program Allowance be made available 
to the Britannia Society for 1977. 

- CARRIED 

(Alderman Puil opposed) 

Britannia Community Services Centre - 
Community Relations Budget (Clause 3) 

MOVED by Aid. Brown, 

THAT the recommendation of Aldermen Brown, Marzari and 
Puil contained in this Clause be approved. 

- CARRIED 

(Alderman Puil and the Mayor opposed) 

Budget for Interim Cultural Advisory 
Committee ( Clause 4) 

MOVED by Aid. Brown, 

THAT the recommendation of Aldermen Brown, Marzari and 
Puil contained in this Clause be approved. 

- CARRIED UNANIMOUSLY 

Her Majesty Queen Elizabeth's Royal 
Silver Jubilee (Clause 5) 

MOVED by Aid. Brown, 

THAT the recommendation of Aldermen Brown, Marzari and 
Puil contained in this Clause be approved. 

- CARRIED 

(Alderman Kennedy and the Mayor opposed) 


III. Report of Standing Committee 
on Planning and Development, 
May 12, 1977 

The Council considered this report which contains eight 
clauses identified as follows: 

Status of Major Development Permit Applications 
Monthly Status of Rezoning Applications 
Proposed Consultant Study - King George 
School Site 

The Aquatic Community Study 

Status Report on Government Assisted Housing 
in the City of Vancouver 
Guidelines for Multi-Family Housing 
Amendment of the Salish Park Agreement and 
Musqueam Overall Planning Committee 
The RT-2 Area South of City Hall - Zoning Report 


CI. 

1: 

CI. 

2: 

CI. 

3: 

CI. 

4: 

CI. 

5: 

CI. 

6: 

CI. 

7: 

CI. 

8: 


cent ' d. 
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STANDING COMMITTEES & OTHER REPORTS (cont'd) 


13 


Report of Standing Committee 
on Planning and Development, 
May 12, 1977 (cont'd) 

Clauses 1, 2, 3, 4, 
5, 6 and 8 

MOVED by Aid. Harcourt, 

THAT the recommendations of the Committee contained in 
Clauses 1, 2, 3, 4, 5, 6 and 8 be approved. 

- CARRIED UNANIMOUSLY 

Amendment of the Salish Park Agreement 
and Musqueam Overall Planning Committee 
(Clause 7) 

MOVED by Aid. Harcourt, 

THAT consideration of this matter be deferred to the next 
meeting of Council to permit representations from the Salish 
Park Residents' Committee. 

- CARRIED UNANIMOUSLY 


IV. Report of Alderman Brown, Chairman and 

Aldermen Marzari, Puil , Standing Committee 
on Finance & Administration, May 12, 1977 

The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Joe Fortes Library - Seven Day Opening 
CI. 2: Greater Vancouver Artists Gallery Budget 
CI. 3: Rent - De Cosmos Village Co-operative - N/W 
Corner Boundary Road and East 49th Avenue 

Joe Fortes Library - Seven 
Day Opening (Clause 1) 

MOVED by Aid. Brown, 

THAT the recommendation of Aldermen Brown, Marzari and 
Puil contained in this Clause be approved. 

- CARRIED 

(Aldermen Kennedy and Rankin opposed) 

Greater Vancouver Artists 
Gallery Budget (Clause 2) 

MOVED by Aid. Brown, 

THAT the recommendations of Aldermen Brown, Marzari and 
Puil contained in this Clause be approved. 

- CARRIED UNANIMOUSLY 

Rent - De Cosmos Village Co-operative 
N/W Corner Boundary Road and East 49th 
Avenue (Clause 3) 


Submitted for the information of Council was a City Manager's 
report dated May 18, 1977, on this matter. Also before Council 
was a letter dated May 16, 1977, from the De Cosmos Village 
Co-operative advising that the Co-operative would accept a lease 
based on alternative (2) in the City Manager's report. 

MOVED by Aid. Puil, 

THAT Council authorize a new lease to be entered into with 
the De Cosmos Village Co-operative substantially in accordance with 
the terms as set out in Appendix A to the City Manager's report dated 
May 18, 1977, satisfactory to the Director of Legal Services and the 
Supervisor of Properties; 

FURTHER THAT the letter dated May 16, 19 77, from the De Cosmos 
Village Co-operative be received. 

- CARRIED UNANIMOUSLY 
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At this point in the proceedings. Council agreed to vary 
the ageiida to deal with the matter of the Kitsilano Tidal Pool 
replacement. 

Before Council this day was a report of the City Manager 
dated May 20, 1977, on this matter. 


MOVED by Aid. Harcourt, 
THAT 


(a) Council approve the replacement of the Kitsilano Tidal 
Pool on the understanding that the estimated cost of 
$1,855,000 is a maximum cost, and that the Park Board 

be asked to instruct their architect to effect economies 
in the detailed design and specifications in an attempt 
to reduce the cost towards the original estimate of 
$1,500,000; 

Further that the funds be approved as follows: 

Previously approved for design costs $ 75,000 

Federal Government grant 750,000 
1977 Supplementary Capital unallocated 1,030,000 

$1,855,000. 

(b) Council not approve the addition of a wave action 
feature . 

(c) Council not approve a new refreshment concession 
building at this time. 

(d) That the Park Board be asked to apply immediately for 
a Provincial Government grant, and such a grant when 
received, be used to reimburse the 1977 Supplementary 
Capital Budget - unallocated. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Marzari, 

THAT an additional expenditure of $95,000 be approved to 
provide heating for the pool. 

- CARRIED 

(Aldermen Brown, Ford, Harcourt and the Mayor opposed) 

MOVED by Aid. Rankin, 

THAT a public meeting be held on the Kitsilano Tidal Pool 
replacement. amcndld 

- CARRIED sBZfAGiML 


(Aldermen Kennedy, Puil and the Mayor opposed) 


The Council recessed at approximately 4:20 p.m., and following 
an 'In Camera' meeting in the Mayor's Office, reconvened in open 
session in the Council Chamber at 7:30 p.m., with the following 
members present: 

PRESENT: Mayor Volrich 

Aldermen Bellamy, Brown, Ford, Harcourt, 

Kennedy, Marzari, Puil and Rankin 

ABSENT: Alderman Gerard (Leave of Absence) 
Alderman Gibson (Leave of Absence) 


CLERK TO THE COUNCIL: R. Henry 
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REPORT REFERENCE (cont'd) 

Robson Street: Character Area Study 
and Howe to Hornby Streets 

Before Council this day was a report of the City Manager 
dated April 22, 1977, on Robson Street Character Area Study and 
a report dated May 19, 1977, in which the City Manager reported 
on Robson Street - Howe to Hornby Streets (800 Block) . 

Council noted a number of requests from persons wishing to 
address them on this matter. Also before Council was a letter 
dated May 16, 1977, from Mr. John A. Murchie requesting that 
this matter be deferred to the Council meeting on June 14th, 1977. 
Council also had before it a letter dated May 23, 1977, from Mr. 
J. Shadbolt supporting the use of the roadway on Robson Street 
between Howe and Hornby for transit only traffic. Circulated this 
evening was a letter dated May 20, 1977, from the Canadian 
Paraplegic Association also supporting the use of this roadway 
for transit only traffic. 

MOVED by Aid. Rankin, 

THAT the delegations be heard this evening and the correspondence 
be received. 

- CARRIED UNANIMOUSLY 

As previously agreed, the Director of Planning gave a report 
reference with specific reference to the 900 Block Robson Street. 
He put forth the reasons for his recommendation that the roadway 
be built to a width of 24 feet. The Director of Planning supports 
the restriction of the 24 foot roadway to transit and pedestrian 
traffic only. 

The Acting City Engineer also gave a report reference 
outlining the rationale behind his recommendation that the roadway 
be built to a width of 33 feet - transit only. 


Council heard representations from the following: 

Mr. W. Duthie, Duthie Books, spoke in favour of the retention 
of this roadway for pedestrian and transit use only and urged 
that this portion of Robson be reopened as soon as possible. 

Mrs. Hilda Kristiansen representing West End citizens, as 
well as many people who participated in development of the 
West End guidelines and former members of the Robson 
International Village Cooperative, addressed Council and 
filed a brief. The brief endorsed the proposal to reopen 
Robson Street between Howe and Hornby to pedestrians and 
two lanes of traffic reserved for transit vehicles only. 

Mr. Malcolm Wright, Citizens Council on Civic Development, 
addressed Council and filed a brief. The brief supported 
a 24 foot roadway in this portion of Robson Street for 
pedestrians and public transit only. The brief also urged 
that this portion of Robson Street be reopened as soon as 
possible. 

Mr. R. Yacht, Chairman, Special Robson Street Development 
Committee, addressed himself specifically to the Manager's 
report on the Robson Street Character Area Study. He 
indicated that he will be discussing his comments with the 
Director of Planning. In addition, he will be submitting 
certain proposals to the Engineering and Planning Departments 
with respect to traffic in the 1000, 1100 and 1200 Blocks 
Robson Street. He also stated that at no time did the Special 
Committee request that the 900 Block Robson Street be opened 
for four lanes of traffic. 


cont'd. 
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REPORT REFERENCE (cont'd) 

Robson Street: Character Area Study 
and Howe to Hornby Streets (cont'd) 

Mr. R. Street, Co-Chairman of the Special Robson Street 
Development Committee, also addressed himself specifically 
to the Robson Street Character Area Study. He requested 
an opportunity for further discussion with the Planning and 
Engineering Departments to ensure that the Committee's 
objectives are being met and that the Robson Street develop- 
ment pattern will take a form acceptable to all concerned 
and return business to the street. 

Mr. R. Bickford, on behalf of the Housing Committee, 
Architectural Institute of B.C., addressed Council and 
filed a brief. The brief opposed the construction of the 
four lane roadway for maximum traffic use in the 900 Block 
Robson Street. It also suggested that the residential uses 
of the Robson Street area be increased. 

MOVED by Aid. Rankin, 
THAT 

(a) The role and function of Robson Street between Granville 
and Bute Streets be a transit/pedestrian street with 
limited automobile traffic, as shown in Appendix II to 
the report Robson Street Character Area Study (except 
for the transit/pedestrian section between Howe and 
Hornby Streets). 

(b) The Director of Planning, in consultation with the City 
Engineer, be instructed to hold a public information 
meeting to discuss the proposed amendments to the Downtown 
Official Development Plan and Guidelines affecting Robson 
Street as detailed in Appendix II to the report Robson 
Street Character Area Study. 

(c) The proposed amendment to the Downtown Official Develop- 
ment Plan and Guidelines as detailed in Appendix II to 
the report Robson Street Character Area Study, be 
referred to a public hearing after a public information 
meeting has been held. 

(d) The street improvement concepts illustrated in Appendix 
IV to the report Robson Street Character Area Study be 
approved as a basis for discussion with the public, 
merchants and owners. 

(e) The City Engineer and the Director of Planning to report 
back on a detailed scheme for street improvements on 
Robson Street between Hornby and Jervis Streets, based 
on discussions with the public, merchants and owners for 
consideration of funding for implementation in 1978.' 

FURTHER THAT this matter be referred to the Standing Committee 
on Planning and Development for consideration and discussion with 
interested citizens and groups. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bellamy, 

THAT the roadway on Robson Street between Howe and Hornby 
Streets be built to a width of 33 feet as originally planned. 

- LOST 

(Aldermen Brown, Ford, Harcourt, Marzari and Rankin opposed) 

MOVED by Aid. Brown, 

THAT the roadway on Robson Street between Howe and Hornby Street 
be built to a width of 24 feet to accommodate pedestrian and transit 
only traffic. Further that the roadway be flared at the eastern end 
to facilitate buses turning at Howe Street. 

- CARRIED 

(Aldermen Bellamy, Kennedy, Puil and the Mayor opposed) 

(Report referred to is on file 
in the City Clerk's Office) 
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STANDING COMMITTEES AND OTHER REPORTS (cont'd) 

V. Joint Report of Standing Committees 
on Transportation and Planning and 
Development, May 12, 1977 

North and South Kent 
Avenue (Clause 1) 

MOVED by Aid. Kennedy, 

THAT the recommendations of the Committees contained in 
this Clause be approved. 

- CARRIED 

(Alderman Puil opposed) 


G.V.R.D. Matters 

There were no comments with respect to G.V.R.D. matters 
insofar as the Regional District meeting for May 25, 1977, is 
concerned. 

COmiTTEE OF THE WHOLE 

MOVED by Aid. Bellamy, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Puil, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


BY-LAWS 

1. BY-LAW TO AMEND BY-LAW NO. 3575, 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW (Secondary Suites) 

MOVED by Aid. Rankin, 
SECONDED by Aid. Marzari, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Rankin, 
SECONDED by Aid. Marzari, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

2. BY-LAW TO ASSESS CERTAIN REAL PROPERTY IN 
THE YEAR 1977 FOR THE PURPOSE OF DEFRAYING 
THE COST OF DECORATIVE LIGHTING PERTAINING 
TO THE GRANVILLE STREET MALL LOCAL IMPROVE- 
MENT PROJECT ______ 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Rankin, 

THAT consideration of this By-law be deferred to permit the 
Granville Mall Merchants' Association an opportunity of considering 
it. 

- CARRIED UNANIMOUSLY 


Regular Council, October 27, 1970 


BY-LAWS (cont'd) 


2. BY-LAW TO AMEND THE ZONING AND DEVELOPMENT BY-LAW 
(certain parcels in the S.E. Sector) 

MOVED by Aid. Hardwick, 
SECONDED by Aid, Sweeney, 

THAT leave be given to introduce a By-law to amend By-law 
No, 3575, being the Zoning and Development By-law, and the 
By-law be read a first time, 

- CARRIED 

MOVED by Aid, Hardwick, 
SECONDED by Aid, Sweeney, 

THAT the By-law be read a second time, 

- CARRIED 

MOVED by Aid, Hardwick, 
SECONDED by Aid, Sweeney, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in 
the Chair, 

- CARRIED 

MOVED by Aid, Hardwick, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete, 

MOVED by Aid, Hardwick, 
SECONDED by Aid, Sweeney, 

THAT the report of the Committee of the Whole be adopted, 

- CARRIED 

MOVED by Aid, Hardwick, 
SECONDED Aid, Sweeney, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal , 

- CARRIED 


(The By-law received three readings) 


MOTIONS 


1, Street Names: S,E, Sector 
Toderick and Arlington 

MOVED by Aid, Linnell, 
SECONDED by Aid, Broome, 

THAT the street names 'Toderick' and 'Arlington' be reviewed 
by the Street Naming Committee with the suggestion Toderick Street 
be re-named to that of the related Avenues and where streets such 
as Toderick and Arlington are broken by intervening areas, the 
name be not continued for the divided street portions, 

- CARRIED 
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(Plan Z-135-A attached to By-law 4515, refers) 
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BY-LAWS (cont'd) 

3. BY-LAW TO AMEND BY-LAW NO. 4299, 

BEING THE VEHICLES FOR HIRE BY-LAW 

MOVED by Aid. Kennedy, 
SECONDED by Aid. Bellamy, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Kennedy, 
SECONDED by Aid. Bellamy, 

THAT the By-law be given second and third readings and the 

Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

MOTIONS 

A. Construction of pavement, sidewalks 
and mini-parks in the West End 
betv/een Denman Street and Stanley Park . 

MOVED by Aid. Harcourt 
SECONDED by Aid. Rankin 

THAT WHEREAS the construction of pavement and sidewalks and 

the creation and furnishing of mini-parks in certain areas of the 

West End of the City of Vancouver between Denman Street and 

Stanley Park was recommended by the Board of Administration on 

May 3, 1974, and approved by Council on May 7, 1974, as a Local 

Improvement Project (hereinafter called "the said project") to be 

paid in part by special assessment upon the real property to be 

benefitted thereby; 

AND WHEREAS the said project was advanced as a Local 
Improvement on the initiative principal to a Court of Revision 
on July 11, 1974; 

AND WHEREAS on July 11, 1974, Council deemed that the 
said project would especially benefit the real property abutting 
the said project and undertook the same subject to relief being 
given under Section 67 of Local Improvement Procedure By-law 
No. 3614; 

AND WHEREAS on July 11, 1974, City Council approved 
partial relief from special assessment for two properties - 

(a) Lot 2, West 1/2, Block 69, District Lot 185, and 

(b) Lot 33, North 1/2, Block 70, District Lot ]85, 
because these properties are classified as "locked in". 

cont ' d. . . . 
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MOTIONS (cont'd) 

Construction of Pavement, Sidewalks and 
Mini-parks in the West End between 
Penman Street and Stanley Park (cont'd) 

AND WHEREAS on April 22, 1975, City Council approved 
partial relief from special assessment for one property - 

(c) Lot 18, North 1/2 of West 1/2 and Lot 19, North 

1/2 of East 12 feet. Block 71, District Lot 185, 

because the property is less than 5,4 00 square feet in area and 
is used solely for residential purposes by not more than two 
families; 

AND WHEREAS the special annual assessments for the 
said project imposed on the said lots for a period of fifteen (15) 
years if assessed as W.E.D. (West End District) properties would 
be : 

(a) $174.21, (b) $345.79 and (c) $237.56 respectively; 

AND WHEREAS the special annual assessment for the said 
project to be imposed on the said properties for a period of 
fifteen (15) years, if assessed in the manner approved by City 
Council as hereinbefore recited, would be: 

(a) $99.25^ (b) $197 .00. and^ (c)' $135'.;35 . - 

BE IT THEREFORE RESOLVED that for the foregoing reasons 
the council, by not less than two-thirds of all, its meabers , 
hereby deems and declares that the said lots would be tinjustly, 
affected by the imposition of a special annual assessment for 
the said project based on the formula used in the assessment 
of W.E.D. (West End District) properties and that the Special annual 
assessments for the said project to be imposed on the said lots for 
the year 1977 shall therefore be: 

Lot 2, West l/2//.B'lock 69, District . 

Lot 185 $99.25 

Lot 33, North 1/2, Block 70, 

District Lot 185 $197.00 

Lot 18, North 1/2 of West 1/2 
and Lot 19, North 1/2 of East 
12 feet. Block 71, District 
Lot 185 $135.35 

The Collector of Taxes is hereby directed to enter in 
the tax roll against the said lots the amount of the reduced 
assessment for the year 1977 only. The difference in the special 
annual assessment that would have been imposed on the eaid lots 
if they had been assessed in the manner employed for the assess- 
ment of W.E.D. (West End District) properties and the special 
annual assessment to be imposed pursuant to this resolution shall 
be provided out of the general funds of the City. 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 
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MOTIONS (cont'd) 

B. Construction of pavement and curbs on 
Osier Street from 70th Avenue to the 
lane north and curbs and gutters on 
Osier Street from lane north of 70th 
Avenue to 67th Avenue. 


MOVED by Aid. Harcourt 
SECONDED by Aid. Rankin 

THAT WHEREAS a sufficiently signed petition was filed with 
the City Clerk praying that Council construct pavement and curbs 
on Osier Street from 70th Avenue to the lane north on both sides 
and Portland cement concrete curbs and gutters on both sides of 
Osier Street from the lane north of 70th Avenue to 67th Avenue 
(hereinafter called "the said project") as a local improvement, 
to be paid in part by special assessment upon the real property 
to be benefited thereby; 

AND WHEREAS Council sat as a Court of Revision on 
March 12, 1970, to hear complaints against the proposed assess- 
ments and immediately following the hearing. Council deemed 
that the said project would specially benefit the real property 
fronting and abutting the said project and undertook the same; 

AND WHEREAS on October 5, 1971, Council passed a 
resolution which adopted the following recommendations of the 
Board of Administration of October 1, 1971:- 

"a) That Council adopt a policy of giving relief on 
local improvement charges to homes on flanking 
higher-zoned lots: 

i) so that they pay a rate according to their 
zoning but with a residential level of 
flankage relief; 

ii) that the relief be limited to owner-occupied 

single family dwellings, the ownership of which 
precedes the assessment of the local improve- 
ment charge; 

iii) that the relief apply to local improvements for 
pavement and curbs and for sidewalks. 

b) That the Assessment Commissioner be instructed to 
bring forward each year a list of the properties 
and a formal resolution giving the relief to those 
properties still eligible." 

AND WHEREAS the duties of the Assessment Commissioner 
with respect to local improvements are now the responsibility 
of the Collector of Taxes pursuant to the provisions of the 
Vancouver Charter, being Chapter 55, R.S.B.C. 1953 (2nd Session) 
together with all amendments thereto, and in particular Part 
XXIV thereof; 

AND WHEREAS Lot 4 of 35, Block B. District Lots 319, 
324 and part of 323 , Group One, New Westminster District (herein- 
after called "the said lot") flanks the said project; 


AND WHEREAS the said lot is zoned (RM-3) Multiple 
Dwelling District under the Zoning and Development By-law and 
has constructed thereon a single family dwelling; 

AND WHEREAS since the said lot flanks the said project, 
it is specially assessed at the rate established in the Local 
Improvement Procedure By-law for property zoned (RM-3) Multiple 
Dwelling District calculated on seventy-five percent (75%) of 
its flankage rather than twenty-five percent (25%) thereof had 
the said lot been zoned for residential use; 


cont ' d 
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MOTIONS (cont'd) 

Construction of Pavement and Curbs on Osier 
Street from 70th Avenue to the Lane North 
and Curbs and Gutters on Osier Street from 
Lane North of 70th Avenue to 67th Avenue 
(cont'd) 


AND WHEREAS the special annual assessment to be imposed 
on the said lot is $148.45 for a period of fifteen years; 

AND WHEREAS the special annual assessment that would 
be imposed on the said lot if it were specially assessed on 
twenty-five persent (25%) of its flankage at the rate established 
in the Local Improvement Procedure By-law for property zoned 
(RM-3) Multiple Dwelling District is $49,48 for a period of 
fifteen (15) years; 

AND WHEREAS the Collector of Taxes is satisfied that 
the said lot is eligible under the provisions of the said 
resolution of Council of October 5, 197, for the relief herein- 
after granted: 

BE IT THEREFORE RESOLVED that for the foregoing reasons 
Council, by not less than two-thirds of all of its members, 
hereby deems and declares that the said lot would be inequitably 
and unjustly affected by a special assessment of $148.45 for the 
said project and that such assessment be reduced to $49.48 for 
the year 1977 only, and the Collector of Taxes is hereby directed 
to enter on the tax roll against the said lot the amount of the 
reduced special assessment for the said year. The difference in 
the said amounts shall be provided out of the general funds of 
the City. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 

C. Construction of Street Lighting- 
S.E. Marine Drive from Elliott 
Street to Hartley Street. 

MOVED by Aid. Harcourt 
SECONDED by Aid. Rankin 

THAT WHEREAS the construction of street lighting on both 
sides of South East Marine Drive from Elliott Street to Hartley 
Street (hereinafter called "the said project") was recommended 
by the Board of Administration on August 16, 1968, and approved 
by Council on August 20, 1968, as a local improvement to be paid 
in part by special assessment upon the real property to be bene- 
fited thereby; 

AND WHEREAS the said project was advanced as a local 
improvement on the initiative principle to a Court of Revision 
on October 3, 1968, and was defeated; 

AND WHEREAS on March 18, 1969, Council, by resolution 
passed by two-thirds of all its members, declared that it was 
necessary in the public interest to construct street lighting 
on the said portion of South East Marine Drive and undertook 
the same, subject to relief being given under Section 67 of the 
Local Improvement Procedure By-law, to the privately owned real 
property zoned Comprehensive Development (CD-I) under the Zoning 
and Development By-law, abutting the said project which is vacant 
or used for residential purposes, until an industrial development 
is approved or such real property is acquired by the City; 

AND WHEREAS it has been determined that the following 
real property is entitled to such relief and the special annual 
assessments for the said project to be imposed on such real 
property for a period of ten years if it is used for industrial 
purposes are the amounts set forth opposite the same:- 

cont'd. . . . 
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MOTIONS (cont'd) 
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Construction of Street Lighting - S.E. 
Marine Drive from Elliott Street to 
Hartley Street (cont'd) 


Description of Real Property 
Lot Sub. Block 


A 

Bal. 1 

A 


65 N. Pt. 
65 N. Pt. 

69 


District Lo t 

258 & 329 
258 & 329 
258 & 329 


Annual Special 
Assessments for 

Industrial 
Purposes 


$109.90 
46.97 
52.21 


AND WHEREAS it is deemed advisable that a resolution 
be passed annually by the Council giving the relief hereinafter 
granted to such of the said real property as qualifies therefor. 

BE IT THEREFORE RESOLVED that for the foregoing reasons 
the Council, by not less than two-thirds of all of its members, 
hereby deems and declares that the said real property would be 
unjustly affected by the imposition of a special annual assess- 
ment for the said project as if it were used for industrial 
purposes and that the special annual assessment for the said 
project be imposed on the said real property for the year 1977 
as if it were used for residential purposes, that is to say:- 


Description of Real Property 

Lot Sub . Block District Lot 


A 

Bal. 1 

A 


65 N. 
65 N. 
69 


Pt. 
Pt. 


258 & 329 
258 & 329 
258 & 329 


Annual Special 
Assessments for 
Residential 
Purposes 


$51.29 
21.92 
24.37 


The Collector of Taxes is hereby directed to enter in 
the tax roll against the said real property the amount of the 
reduced special assessment for the year 1977 only. The difference 
in the special annual assessment that would have been imposed on 
the said real property if it was used for industrial purposes and 
the special annual assessment to be imposed pursuant to this reso- 
lution shall be provided out of the general funds of the City. 


- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 


D. Construction of pavement and curbs 

on both sides of Victoria Drive from 
19th Avenue to Victoria Diversion 

MOVED by Aid. Harcourt 
SECONDED by Aid. Rankin 

THAT WHEREAS" the construction of pavement and curbs on both 
sides of Victoria Drive from 19th Avenue to Victoria Diversion 
(hereinafter called "the said project") was recommended by the 
Board of Administration on 21 September, 1973, and approved by 
Council on 25 September, 1973, as a local improvement to be paid 
in part by special assessment upon the real property to be bene- 
fited thereby; 

AND WHEREAS the said project was advanced as a local 
improvement on the initiative principle to a Court of Revision 
on 29 November, 1973; 

cont'd. . . . 
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MOTIONS (cont'd) 

Construction of Pavement and Curbs on 
both sides of Victoria Drive from 19th 
Avenue to Victoria Diversion (cont'd) 

AND WHEREAS Lot 7, Blocks 11 and 12, District Lot 195 
(hereinafter called "the said lot") abuts the said project; 

AND WHEREAS the said lot is zoned (C-2) Commercial 
District (Suburban) under Zoning and Development By-law No. 3575 
and has constructed thereon a single family dwelling; 

AND WHEREAS on 29 November, 1973, Council deemed that 
the said project would specially benefit the real property 
abutting the said project and undertook the same subject to 
relief being given under section 67 of Local Improvement Proce- 
dure By-law No. 3614 to the said lot which is being used for 
residential purposes, until either an industrial development 
is approved or the said lot is acquired by the City; 

AND WHEREAS the special annual assessment for the said 
project to be imposed on the said lot for a period of fifteen (15) 
years if it is used for industrial purposes is $212.26; 

AND WHEREAS the special annual assessment for the said 
project to be imposed on the said lot for a period of fifteen 
(15) years if it is used for residential purposes is $70.75; 

BE IT THEREFORE RESOLVED that for the foregoing reasons 
the Council, by not less than two-thirds of all of its members, 
hereby deems and declares that the said lot would be unjustly 
affected by the imposition of a special annual assessment for 
the said project as if it were used for industrial purposes and 
that the special annual assessment for the said project be imposed 
on the said lot for the year 1977 as if the said lot were used 
for residential purposes, that is to say, the annual sum of $70.75; 

The Collector of Taxes is hereby directed to enter in 
the tax roll against the said lot the amount of the reduced 
assessment for the year 1977 only. The difference in the special 
annual assessment that would have been imposed on the said lot 
if it was used for industrial purposes and the special annual 
assessment to be imposed pursuant to this resolution shall be 
provided out of the general funds of the City. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 


E. Construction of pavement and curbs 

on both sides of Heather Street from 
70th Avenue to S.W. Marine Drive 

MOVED by Aid. Harcourt 
SECONDED by Aid. Rankin 

THAT WHEREAS the construction of pavement and curbs on 
both sides of Heather Street from 70th Avenue to SoutTn West 
Marine Drive (hereinafter called "the said project") was recom- 
mended by the Board of Administration on September 15, 1972, 
and approved by Council on September 19, 1972, as a local 
improvement to be paid in part by special assessment upon 
the real property to be benefited thereby; 

AND WHEREAS Lot 8 of Y of 7 to 10, Block C, District 
Lots319, 324 and Part of 323 , Group One, New Westminster District 
(hereinafter called "the said lot") abuts the said project and 
is zoned (RM-3) Multiple Dwelling District under the Zoning and 
Development By-law No. 3575; 

cont'd. . . . 
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MOTIONS (cont'd) 

Construction of Pavement and Curbs on 
Both Sides of Heather Street from 70th 
Avenue to S.W. Marine Drive (cont'd) 

AND WHEREAS the said lot is a corner lot with a front- 
age of thirty-three (33) feet abutting the said project on which 
is constructed a single family dwelling and the said lot cannot 
be developed beyond a residential use, notwithstanding that the 
said lot is zoned (RM-3) Multiple Dwelling District; 

AND WHEREAS the said project was advanced as a local 
improvement on the initiative principle to a Court of Revision 
on November 16, 1972; 

AND WHEREAS on November 16, 1972, Council deemed that 
the said project would specially benefit the real property 
abutting the said project and undertook the same subject to 
relief being given under section 67 of the Local Improvement 
Procedure By-law No. 3614 to the said lot; 

BE IT THEREFORE RESOLVED that for the foregoing 
reasons the Council, by not less than two-thirds of all of 
its members, hereby deems and declares that the said lot would 
be unjustly affected by being specially assessed for the said 
project at the rate levied on real property in Multiple Dwelling 
Districts pursuant to the Local Improvement Procedure By-law, 
namely the annual sum of $65.10, and that the special annual 
assessment be reduced for the year 1977 to the rate levied on 
real property in residential districts pursuant to the said 
by-law, namely the sum of $25.40. The Collector of Taxes is 
hereby directed to enter on the tax roll against the said lot 
the amount of the reduced assessment for the year 1977 only. 
The difference in the said amounts shall be provided out of the 
general funds of the City. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 


F. Construction of pavement 2 feet wide 
lane south of Broadv.'ay from Birch 
Street to Oak Street. 


MOVED by Aid. Harcourt 
SECONPFn by Aid. Rankin 

THAT WHEREAS the construction of pavement twenty (20) feet 
wide on the lane south of Broadway from Birch Street to Oak 
Street (hereinafter called "the said project") was recommended 
by the Board of Administration on September 15, 1972, and approved 
by Council on September 19, 1972, as a local improvement to be 
paid in part by special assessment upon the real property to be 
benefited thereby; 

AND WHEREAS Lot 12 West 42 feet. Block 353, District 
Lot 526 , Group One, New Westminster District (hereinafter called 
"the said lot") abuts the said project; 

AND WHEREAS the said lot, forty-two (42) feet in width, 
on which is constructed a single family dwelling, is zoned (RM-3) 
Multiple Dwelling District under Zoning and Development By-law 
No. 3575; 

AND WHEREAS by reason of the size of the said lot and 
the multiple dwellings constructed on real property abutting 
the said lot, the said lot cannot be developed beyond a residen- 
tial use, notwithstanding that the said lot is zoned (RM-3) 
Multiple Dwelling District; 

cont ' d. . . . 
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MOTIONS (cont'd) 

Construction of Pavement 20 feet wide 
Lane South of Broadway from Birch 
Street to Oak Street (cont'd) 

AND WHEREAS the said project was advanced as a local 
improvement on the initiative principle to a Court of Revision 
on November 16, 1972; 

AND WHEREAS on November 16, 1972, Council deemed that 
the said project would specially benefit the real property abutting 
the said project and undertook the same subject to relief being 
given under Section 67 of the Local Improvement Procedure By-law 
No. 3614 to the said lot; 

AND WHEREAS the special annual assessment for the said 
project to be imposed on the said lot for a period of fifteen 
(15) years if it is used for industrial purposes is $31.34; 

AND WHEREAS the special annual assessment for the said 
project to be imposed on the said lot for a period of fifteen 
(15) years if it is used for residential purposes is $5.90; 

BE IT THEREFORE RESOLVED that for the foregoing reasons 
the Council, by not less than two-thirds of all of its members, 
hereby deems and declares that the said lot would be unjustly 
affected by being specially assessed for the said project at the 
rate levied on real property in Multiple Dwelling Districts 
pursuant to the Local Improvement Procedure By-law, and that 
the special annual assessment be reduced for the year 1977 to 
the rate levied on real property in residential districts pur- 
suant to the said by-law, namely the sum of $5.90. The Collector 
of Taxes is hereby directed to enter on the tax roll against the 
said lot the amount of the reduced assessment for the year 1977 
only. The difference in the said amounts shall be provided out 
of the general funds of the City. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 


G. Construction of pavements and curbs 
on both sides of Jellico Street from 
S.E. Marine Drive to Kent Avenue North 

MOVED by Aid. Harcourt 

SECONDED by Aid. Rankin 

THAT WHEREAS the construction of pavement and curbs on 
Jellicoe Street from South East Marine Drive to Kent Avenue 
North on both sides (hereinafter called "the said project ) 
was recommended by the Board of Administration on September 
15 1972 and approved by Council on September 19, 1972, as 
a local improvement to be paid in part by special assessment 
upon the real property to be benefited thereby; 

AND WHEREAS the said project was advanced as a local 
improvement on the initiative principle to a Court of Revision 
on November 16, 1972; 

AND WHEREAS the balance of Lot 1. Bl ock 65 North 
Part D istrict Lots 258 and 329 , Group One, New Westminster 
District (hereinafter called "the said lot"), abuts the said 
project; 

AND WHEREAS the said lot is zoned (CD-I) Comprehen- 
sive Development under Zoning and Development By-law No. 3575 
and has constructed thereon a single family dwelling; 


cont'd. 
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MOTIONS (cont'd) 

Construction of Pavements and Curbs on 
both sides of Jellico Street from S.E. 
Marine Drive to Kent Avenue North (cont'd) 

AND WHEREAS on November 16, 1972, Council deemed 
that the said project would specially benefit the real property 
abutting the said project and undertook the same, subject to 
relief being given under section 67 of Local Improvement Pro- 
cedure By-law No. 3614 to the said lot which is being used for 
residential purposes, until either an industrial development is 
approved or the said lot is acquired by the City; 

AND WHEREAS the special annual assessment for the 
said project to be imposed on the said lot for a period of 
fifteen (15) years if it is used for industrial purposes is 
$313.90; 

AND WHEREAS the special annual assessment for the 
said project to be imposed on the said lot for a period of 
fifteen (15) years if it is used for residential purposes is 
$34.78; 

BE IT THEREFORE RESOLVED that for the foregoing 
reasons the Council, by not less than two- thirds of all of 
its members, hereby deems and declares that the said lot would 
be unjustly affected by the imposition of a special annual 
assessment for the said project as if it were used for indus- 
trial purposes and that the special annual assessment for the 
said project be imposed on the said lot for the year 1977 as 
if the said lot were used for residential purposes, that is 
to say, the annual sum of $34.78. 

The Collector of Taxes is hereby directed to enter 
in the tax roll against the said lot the amount of the reduced 
assessment for the year 1977 only. The difference in the 
special annual assessment that would have been imposed on the 
said lot if it was used for industrial purposes and the special 
annual assessment to be imposed pursuant to this resolution 
shall be provided out of the general funds of the City. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 


H. Construction of pavements and curbs 
on both sides of McLean Drive from 
2nd to 3rd Avenues. 


MOVED by Aid. Harcourt 
SECONDED by Aid. Rankin 

THAT WHEREAS the construction of pavements and curbs on 
both sides of McLean Drive from 2nd Avenue to 3rd Avenue (here- 
inafter called "the said project") was recommended by the Board 
of Administration on February 2, 1973, and approved by Council 
on February 20, 1973, as a local improvement to be paid in part 
by special assessment upon the real property to be benefited 
thereby; 

AND WHEREAS Lot 24, Block 70, District Lot 264A , 
Group One, New Westminster District (hereinafter called "the 
said lot") flanks the said project; 

AND WHEREAS the said lot is zoned (RM-3) Multiple 
Dwelling District under Zoning and Development By-law No. 3575 
and has constructed thereon a single family dwelling; 


cont'd 
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MOTIONS (cont'd) 

Construction of Pavements and Curbs 
on both sides of McLean Drive from 
2nd to 3rd Avenues (cont'd) 


AND WHEREAS on October 5, 1971, Council passed a 
resolution which adopted the following recommendations of the 
Board of Administration of October 1, 1971:- 

" (a) That Council adopt a policy of giving relief on 
local improvement charges to homes on flanking 
higher-zoned lots: 

i) so that they pay a rate according to their 
zoning but with a residential level of 
flankage relief; 

ii) that the relief be limited to owner-occupied 
single family dwellings, the ownership of 
which precedes the assessment of the local 
improvement charge; 

iii) that the relief apply to local improvements 
for pavement and curbs and for sidewalks. 

(b) That the Assessment Commissioner be instructed to 
bring forward each year a list of the properties 
and a formal resolution giving the relief to those 
properties still eligible." 

AND WHEREAS the duties of the Assessment Commissioner 
with respect to local improvements are now the responsibility 
of the Collector of Taxes pursuant to the provisions of the 
Vancouver Charter, being Chapter 55, R.S.B.C. 1953 (2nd Session) 
together with all amendments thereto, and in particular Part 
XXIV thereof; 

AND WHEREAS the said project was advanced as a local 
improvement on the initiative principle to a Court of Revision 
on May 17, 1973; 

AND WHEREAS on May 17, 1973, Council deemed that the 
said project would specially benefit the real property abutting 
the said project and undertook the same subject to relief being 
given under section 67 of Local Improvement Procedure By-law No. 
3614 to the said lot pursuant to the said resolution of Council 
dated October 5, 1971; 

AND WHEREAS since the said lot flanks the said project, 
it may be specially assessed at the rate established in the 
Local Improvement Procedure By-law for property zoned (RM-3) 
Multiple Dwelling District calculated on seventy-five Percent 
(75%) of its flankage rather than twenty-five percent (25%) 
thereof had the said lot been zoned for residential use; 

AND WHEREAS the special annual assessment for the 
said project to be imposed on the said lot is $183.47 for a 
period of fifteen (15) years; ^ ^ no 

AND WHEREAS the special annual assessment that would 
J ^r, +-V.O caiH lot if it were specially assessed on 
t^eit^-ltve percJnr t25irof its flankage at tL rate estab- 
112% S^thfLocal improvement P-cedure By-law for property 
zoned (RM-3) Multiple Dwelling District is $61.16 for a perioa 
of fifteen (15) years; 

BE IT THEREFORE RESOLVED that for the foregoing rea- 

77 Lr not less than two-thirds of all of its members, 

SrrJbyTe^s'a'n^ Zllltll tSat the said lot "-l%?|3^-''fortiS 
^ ,nr^n,nc+-i^7 affected by a special assessment of $183.47 for the 
sa?d projeii InTt^lt such assessment be reduced to $61.16 for 
the vel? 1977 only, and the Collector of Taxes is hereby directed 

Pn?er on the t4x roll against the said lot the amount of the 
reduSerspecSl aJ2essment%or the said year. The difference m 
the sS^d amoints shall be provided out of the general funds of 
the City. 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 


Regular Council, October 27, 1970 

MOTIONS (cont'd ) 

2. Allocation of Land for Highway Purposes 
(Various Locations) 


MOVED by Aid. Bird, 
SECONDED by Aid. Sweeney, 

THAT WHEREAS the registered owners have conveyed to the City 
of Vancouver, for highway purposes, the following lands: 

1. West 7 feet of Lot 12, Block 9, West ^ of District Lot 
738, Group 1, New Westminster District, Plan 1681 
(6572 Knight Street) 

2. West 7 feet of Lot 19, Block 9, West 5 of District Lot 
738, Group 1, New Westminster District, Plan 1681, 
(6650 Knight Street) 

3. East 7 feet of Lot 29, Block 3, District Lot 739, Group 1, 
New Westminster District, Plan 1645 (6721 Knight Street) 

4. East 7 feet of Lot 32, Block 2, District Lot 739, Group 1, 
New Westminster District, Plan 1645 (6603 Knight Street) 

5. West 7 feet of Lot 46, Blocks 29 to 31, District Lot 200, 
Group 1, New Westminster District, Plan 1770 

(7248 Knight Street) 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for highway purposes; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
highway purposes, and declared to form and constitute portions of 
highway . 

- CARRIED 

3. War Measures Act and 
Illegal Assemblies 

On October 20th, Notice was called on the following motion: 

MOVED by Aid. Wilson, 
SECONDED by Aid. Bird, 

THAT the Vancouver City Council commend the Parliament of 
Canada for their action in implementing the War Measures Act as 
an interim means of counteracting and controlling violence indulged 
in by law breakers in some areas of Canada; 

FURTHER RESOLVED THAT a copy of this resolution be forwarded 
to the Prime Minister of Canada; 

FURTHER BE IT RESOLVED THAT the Mayor be requested to discuss 
with the Police Commission means of preventing assembly of people 
upon public property by organizations advocating the overthrow by 
force of constituted government in Canada and who are participating 
in subversive activity. 

(changed) 

Alderman Wilson requested, and permission was granted, to 
delete the last resolved portion of the motion and also agreed 
to the suggestion that in the first resolve, the words 'law 
breakers' be struck and the word 'insurrectionists' be inserted 
in lieu thereof. 

cont 'd . , . . 
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MOTIONS (cont'd) 

I. Construction of Pavement and Curbs on 
both sides of 72nd Avenue from 
Granville Street to Osier Street 

MOVED by Aid. Harcourt 
SECONDED by Aid. Rankin 

THAT WHEREAS the construction of pavements and curbs on 
both sides of Seventy-Second Avenue from Granville Street to 
Osier Street (hereinafter called "the said project") was recom- 
mended by the Board of Administration on September 15, 1972, 
and approved by Council on September 19, 1972 as a local improve- 
ment to be paid in part by special assessment upon the real 
property to be benefited thereby; 

AND WHEREAS Lot 1, Block 12, District Lot 318 , Group 
One, New Westminster District (hereinafter called "the said 
lot") flanks the said project; 

AND WHEREAS the said lot is zoned (RM-3) Multiple 
Dwelling District under Zoning and Development By-law No. 3575 
and has constructed thereon a single family dwelling; 

AND WHEREAS on October 5, 1971, Council passed a 
resolution which adopted the following recommendations of the 
Board of Administration of October 1, 1971:- 


a) That Council adopt a policy of giving relief on 
local improvement charges to homes on flanking 
higher-zoned lots: 

i) so that they pay a rate according to their 

zoning but with a residential level of flankage 
relief; 

ii) that the relief be limited to owner-occupied 
single family dwellings, the ownership of 
which precedes the assessment of the local 
improvement charge; 

iii) that the relief apply to local improvements 
for pavement and curbs and for sidewalks. 

b) That the Assessment Commissioner be instructed to 
bring forward each year a list of the properties and 
a formal resolution giving the relief to those 
properties still eligible." 


AND WHEREAS the duties of the Assessment Commissioner 
with respect to local improvements are now the responsibility 
of the Collector of Taxes pursuant to the provisions of the 
Vancouver Charter, being Chapter 55, R.S.B.C. 1953 (2nd Session) 
together with all amendments thereto, and in particular Part 
XXIV thereof; 

AND WHEREAS the said project was advanced as a local 
improvement on the initiative principle to a Court of Revision 
on November 16, 1972; 

AND WHEREAS on November 16, 1972, Council deemed that 
the said project would specially benefit the real property 
abutting the said project and undertook the same subject to 
relief being given under section 67 of Local Improvement Proce- 
dure By-law No. 3614 to the said lot in accordance with the 
said resolution of Council dated October 5, 1971; 

AND WHEREAS since the said lot flanks the said project, 
it may be specially assessed at the rate established in the 
Local Improvement Procedure By-law for property zoned (RM-3) 
Multiple Dwelling District calculated on seventy-five percent 
(75%) of its flankage rather than twenty-five percent (25%) 
thereof had the said lot been zoned for residential use; 
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MOTIONS (cont'd) 

Construction of Pavement and Curbs on 
both sides of 72nd Avenue from Granville 
Street to Osier Street (cont 'd) 


AND WHEREAS the special annual assessment for the 
said project to be imposed on the said lot for a period of 
fifteen (15) years is the amount set forth opposite the same: 

Lot 1, Block 12, District Lot 318 $171.28; 

BE IT THEREFORE RESOLVED that for the foregoing 
reasons Council, by not less than two-thirds of all of its 
members, hereby deems and declares that the said lot would 
be unjustly affected by the imposition of a special annual 
assessment for the said project as hereinbefore recited and 
that the special annual assessment for the said project be 
imposed on the said lot for the year 1977 as if it were used 
for residential purposes, that is to say:- 

Lot 1, Block 12, District Lot 318 $57.07; 

The Collector of Taxes is hereby directed to enter 
in the tax roll against the said lot the amount of the reduced 
special assessment for the year 1977 only. The difference in 
the special annual assessment that would have been imposed on 
the said lot and the special annual assessment to be imposed 
pursuant to this resolution shall be provided out of the general 
funds of the City. 

- CARRIED UNANIMOULSY 
AND BY THE REQUIRED 
MAJORITY 

J. Construction of Street Lighting on 
both sides of S.E. Marine Drive 
from Duff to Elliott Streets 


MOVED by Aid. Harcourt 
SECONDED by Aid. Rankin 

THAT WHEREAS the construction of street lighting on both 
sides of South East Marine Drive from Duff Street to Elliott 
Street (hereinafter called "the said project") was recommended 
by the Board of Administration on July 22, 1966, and approved 
by Council on July 28, 1966, as a local improvement to be paid 
in part by special assessment upon the real property to be 
benefited thereby; 

AND WHEREAS the said project was advanced as a local 
improvement on the initiative principle to a Court of Revision 
on September 12, 1966; 

AND WHEREAS on September 12, 1966, Council deemed 
that the said project would specially benefit the real property 
abutting the said project and undertook the said project; 

AND WHEREAS on February 27, 1970, it was recommended 
by the Board of Administration that relief be given under Section 
67 of the Local Improvement Procedure By-law to the real property 
zoned (CD-I) Comprehensive Development under the Zoning and 
Development By-law abutting the said project which is vacant 
or being used for residential purposes until either an industrial 
development is approved or such real property is acquired by the 
City, such recommendation having been approved by Council on 
March 3, 1970; 

AND WHEREAS it has been determined that the following 
real property is entitled to such relief and the special annual 
assessments for the said project to be imposed on such real 
property for a period of ten years if it is used for industrial 
purposes are the amounts set forth opposite the same:- 

cont 'd. . . . 
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MOTIONS (cont'd) 

Construction of Street Lighting on 

both sides of S.E. Marine Drive 

from Duff to Elliott Streets (cont'd) 

Annual Special 
Assessments for 

Description of Real Property Industrial Purposes 


Lot 

Sub. 

Block 

District Lot 


2 


38 

258 & 329 

$ 18.42 

4 


38 

258 & 329 

18.41 

1 


39-41 

258 & 329 

18.42 

2 


39-41 

258 & 329 

18.42 

3 


39-41 

258 & 329 

18.42 

4 


39-41 

258 & 329 

18.41 

7 Amd. 


42-44 

258 & 329 

56.96 

1 

1 

70 

258 & 329 

32.35 


AND WHEREAS it is deemed advisable that a resolution 
be passed annually by the Council giving the relief hereinafter 
granted to such of the said real property as qualifies therefor. 

BE IT THEREFORE RESOLVED that for the foregoing 
reasons the Council, by not less than two-thirds of all of its 
members, hereby deems and declares that the said real property 
would be unjustly affected by the imposition of a special annual 
assessment for the said project as if it were used for industrial 
purposes and that the special annual assessment for the said 
project be imposed on the said real property for the year 1977 
as if it were used for residential purposes, that is to say:- 

Annual Special 
Assessments for 


Description of 

Real 

Property- 

Residential 

Lot 

Sub. 

Block 

District Lot 


2 


38 

258 & 329 

$ 7.75 

4 


38 

258 & 329 

7.75 

1 


39-41 

258 & 329 

7.75 

2 


39-41 

258 & 329 

7.75 

3 


39-41 

258 & 329 

7.75 

4 


39-41 

258 & 329 

7.75 

7 Amd. 


42-44 

258 & 329 

23.98 

1 

1 

70 

258 & 329 

13.62 


The Collector of Taxes is hereby directed to enter in the tax 
roll against the said real property the amount of the reduced 
special assessment for the year 1977 only. The difference in 
the special annual assessment that would have been imposed on 
the said real property if it were used for industrial purposes 
and the special annual assessment to be imposed pursuant to 
this resolution shall be provided out of the general funds of 
the City. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 

K. Lane Paving - Lane South of 
York Street, from Larch to 
Chestnut Streets 


MOVED by Aid. Harcourt 
SECONDED by Aid. Rankin 

THAT WHEREAS a lane paving project in respect of the lane 
south of York Street, from Larch Street to Chestnut Street 
(hereinafter called "the said project") was recommended by the 
Board of Administration on September 15, 1972 and approved by 
Council on September 19, 1972, as a local improvement to be paid 
for in part by special assessment upon the real property to be 
benefited thereby; 

cont 'd. . . . 
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MOTIONS (cont'd) 

Lane Paving - Lane South of York 
Street from Larch to Chestnut 
Streets (cont'd) 


AND WHEREAS the said project was advanced as a local 
improvement on the Initiative principle to a court of revision 
on November 16, 1972; 

AND WHEREAS on July 27, 1976, Council passed a 
resolution, approving the adoption of a standing policy in regard 
to the provision of special relief, in certain circumstances, as 
f olloivs : 

"A. Council adopt a standing policy of giving special 

relief as follows with respect to lane paving local 
improvements where properties are used residentially 
but zoned for higher use : 

^ the relief to be such that they pay only 
one-half of the rate for their zoning; 

2 the relief to be limited to owner-occupied 
single-family dwellings, the ownership of 
which precedes the assessment of the local 
improvement ; 

2 the relief to be given on a year-to-year 
basis as long as the properties remain 
eligible ; 

4. the relief to commence with projects placed 
on the Tax Roll in 1977. 

B. The Collector of Taxes be instructed to bring forward 

each year the list of properties in a formal resolution 
under Section 67 of By-Law 3614 as amended, to give 
effect to this policy." 


AND WHEREAS the following lots: 


LOT 

BLK. 

D.L. 

4EJ3 

204 

525 


204 

526 

I2WJ5 

204 

526 

8 

205 

526 

9Wl2 

205 

526 

B of 20 

205 

526 


abut the said project and are all owner-occupied single-family 
dwellings, the ownership whereof preceded the assessment of the 
local improvement; 

AND WHEREAS the said lots are zoned (RM-3A1) Multiple 
Dwelling district under the Zoning and Development By-Law; 

AND WHEREAS the Collector of Taxes is satisfied that 
the said lots are eligible under the provisions of the said 
resolution of Council of July 27, 1976, for the relief herein- 
after granted; 

AND WHEREAS a special annual assessment for the said 
project imposed on the said lots for a period of fifteen (15) 
years if assessed as (RM-3A1) Multiple Dwelling districts would be: 
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MOTIONS (cont'd) 

Lane Paving - Lane South of York 
Street from Larch to Chestnut 
Streets (cont'd) 


LOT 

BLK, 

D.L. 


AEh 

204 

526 

$25.80 

4Wb 

204 

526 

25.80 

I2WI5 

204 

526 

25.80 

8 

205 

526 

51.61 

9Vlh 

205 

526 

25.80 

of. 20 

205 

526 

33.03 


BE IT THEREFORE RESOLVED that for the foregoing reasons 
Council, by not less than two- thirds of all its members, hereby 
deems and declares that the said lots, having met the criteria 
required by the Standing Policy Resolution of July 27, 1976, shall 
pay a special assessment of one-half of the rate for their zoning 
as follows: 


LOT BLK, D.L. 



204 

526 

$12.90 


204 

526 

12.90 

12Wh 

204 

526 

12.90 

8 

205 

526 

25.80 

9WJ5 

205 

526 

12.90 

of 20 

205 

526 

16.52 


for the year 1977 only, and the Collector of Taxes is hereby 
directed to enter on the Tax Roll against the said lots the amounts 
of the reduced special assessment for the said year. The difference 
in the said amounts shall be provided out of the general funds of 
the City, 


- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 


L. Lane Paving - Certain Portions 

of Lane South of 2nd Avenue from 
Larch to Burrard Streets 


MOVED by Aid. Harcourt 
SECONDED by Aid. Rankin 

THAT WHEREAS a lane paving project in respect of the lane 
south of 2nd Avenue, from Larch Street to Burrard Street, except 
from Balsam Street to Vine Street and except from Burrard Street 
to 100 feet west (hereinafter called "the said project") was 
recommended by the Board of Administration on September 15, 1972 and 
approved by Council on September 19, 197 2, as a local improvement to 
be paid for in part by special assessment upon the real property to 
be benefited thereby; 

AND WHEREAS the said project was advanced as a local 
improvement on the Initiative principle to a court of revision 
on November 16, 197 2; 

AND WHEREAS on July 27, 1976, Council passed a resolution, 
approving the adoption of a standing policy in regard to the provi- 
sion of special relief, in certain circumstances, as follows: 

"A. Council adopt a standing policy of giving special relief 
as follows with respect to lane paving local improvements 
where properties are used residentially but zoned for 
higher use: 

1. the relief to be such that they pay only one-half 
of the rate for their zoning; 


cont ' d. 
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MOTIONS (cont'd) 

Lane Paving - Certain Portions of 
Lane South of 2nd Avenue from Larch 
to Burrard Streets (cont'd) 

2. the relief to be limited to owner-occupied single- 
family dwellings, the ownership of which precedes 
the assessment of the local improvement; 

3. the relief to be given on a year-to-year basis as 
long as. the properties remain eligible; 

4. the relief to commence with projects placed on the 
Tax Roll in 1977. 


B. The Collector of Taxes be instructed to bring forward 
each year the list of properties in a formal resolution 
under Section 67 of By-law 3614 as amended, to give 
effect to this policy." 

AND WHEREAS the following lots: 


LOT 

ELK. 

D.L. 

30-34 

224 

526 

25 

225 

526 

29 

225 

526 

34 

225 

526 

/2 & 37 

225 

526 

3 

226 

526 

10 

226 

526 

12 

226 

526 

32 

226 

526 

33 

226 

526 

34 

226 

526 

14 

227 

526 

15 

227 

526 

37 

227 

526 

39 

227 

526 


abut the said project and are all owner-occupied single-family 
dwellings, the ownership whereof preceded the assessment of the 
local improvement; 


AND WHEREAS the said lots are zoned (RM3B) Multiple Dwelling 
district under the Zoning and Development By-law; 

AND WHEREAS the Collector of Taxes is satisfied that the 
said lots are eligible under the provisions of the said resolution 
of Council of July 27, 1976, for the relief hereinafter granted; 

AND WHEREAS a special annual assessment for the said 
project imposed On the said lots for a period of fifteen (15) years 
if assessed as (RM-3B) Multiple Dwelling districts would be: 


LOT 

BLK. 

D.L. 


D of 30-3li 

221; 

526 

$28.90 

25 

225 

526 

25.80 

29 

225 

526 

25.80 

3h 

225 

526 

25.80 


225 

526 

38.70 

3 

226 

526 

25.80 

10 

226 

526 

25.80 

12 

226 

526 

25.80 

32 

226 

526 

25.80 
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MOTIONS (cont'd) 

Lane Paving - Certain Portions of 
Lane South of 2nd Avenue from Larch 
to Burrard Streets (cont'd) 


33 

226 

526 

25.80 

3h 

226 

526 

25.80 

ih 

227 

526 

25.80 

15 

227 

526 

25.80 

37 

227 

526 

25.80 

39 

227 

526 

25.80 


BE IT THEREFORE RESOLVED that for the foregoing reasons 
Council, by not less than two-thirds of all its members, hereby 
deems and declares that the said lots, having met the criteria 
required by the Standing Policy Resolution of July 27, 1976, shall 
pay a special assessment of one-half of the rate for their zoning 
as follows: 


LOT 

BLK. 

D.L. 


D of 30-3U 

22U 

526 

$11;. U5 

25 

225 

526 

12.90 

29 

225 

526 

12.90 

3U 

225 

526 

12.90 

36\4 & 37 

225 

526 

19.35 

3 

226 

526 

12.90 

10 

226 

526 

12.90 

12 

226 

526 

12.90 

32 

226 

526 

12.90 

33 

226 

526 

12.90 

3U 

226 

526 

12.90 

lU 

227 

526 

12.90 

15 

227 

526 

12.90 

37 

227 

526 

12.90 

39 

227 

526 

12.90 


for the year 1977 only, and the Collector of Taxes is hereby 
directed to enter on the Tax Roll against the said lots the amounts 
of the reduced special assessment for the said year. The difference 
in the said amounts shall be provided out of the general funds of the 
City. 

- CARRIED UNANIMOUSLY 
AND CY THE REQUIRED 
riAJORITY 


M. Lane Paving - Lane North of Hastings 
Ctrcet from Lakev70od Street to 
Tcmplcton Drive. 


MOVED by Aid. Harcourt 
SECONDED by Aid. Rankin 

THAT WHEREAS a lane paving project in respect of the lane 
north of Hastings Street from Lakewood Street to Templeton Drive 
(hereinafter called "the said project") was recommended by 
the City Manager on April 2, 1976 and approved by City 
council on April 23, 1976, as a local improvement to be paid for 
in part by special assessment upon the real property to be benefited 
thereby; 

AND WHEREAS the said project was advanced as a local 
improvement by the Petition method to a court of revision on 
May 13, 197 6; 

AND WHEREAS on July 27, 1976, Council passed a resolution, 
approving the adoption of a standing policy in regard to the provi- 
sion of special relief, in certain circumstances, as follows: 

cont'd. . . . 
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MOTIONS (cont'd) 


Lane Paving - Lane North of Hastings 
Street from Lakewood Street to 
Templeton Drive (cont'd) 

"A. Council adopt a standing policy of giving special relief 
as follows with respect to lane paving local improvements 
where properties are used residentially but zoned for 
higher use: 

1. the relief to be such that they pay only one-half 
of the rate for their zoning; 


2. the relief to be limited to owner-occupied single- 
family dwellings, the ownership of which precedes 
the assessment of the local improvement; 

3. the relief to be given on a year-to-year basis as 
long as the properties remain eligible; 

4. the relief to coraraence with projects placed on the 
Tax Roll in 1977 . 

The Collector of Taxes be instructed to bring forward 
each year the list of properties in a formal resolution 
under Section 67 of By-law 3614 as amended, to give 
effect to this policy." 


AND WHEREAS the following lots: 


BLK. 


D .L, 


LOT 

F, ex. East 
1 & 416/1000 

ft. of 1-4 40 184 

6 40 184 

abut the said project and are both owner-occupied single-family 
dwenillgs? the'^ownership whereof preceded the assessment of the 
local improvement; 

AND WHF.RF.AS the said lots are zoned (RM-3) Multiple 
Dwelling DistricL under the Zoning and Development By-law; 

AND WHl'lKFAS the CoUc;ctor of Taxes is satisfied that 
the said lots are eligible under the provisions of the said 
resolution of Council of July 27, 1976, for the relief hereinafter 
granted; 

AND WHEREAS a special annual assessment for the said 
project imposed on the said lots for a period of fifteen (15) 
years if assessed as (RM-3) Multiple Dwelling Districts would be: 

LOT BLK. D'L' . 

F, ex. East 

1 & 416/1000 „^ 

ft. of 1-4 40 184 $43.87 

6 40 184 $68.77 

BE IT THEREFORE RESOLVED that for the foregoing reasons 
council, by not less than two-thirds of all its members hereby 
deems and declares that the said lots, having met the criteria 
reauired by the Standing Policy Resolution of July 27, 19/6, shall 
pa? a special assessment of one-half of the rate for their zoning, 
as follows: 

cont ' d. . . . 
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MOTIONS (cont'd) 

Lane Paving - Lane North of Hastings 
Street from Lakewood Street to 
Templeton Drive (cont'd) 

LOT BLK. D.L. 


F, ex. East 
1 & 416/1000 

ft. of 1-4 40 184 $21.94 

6 40 184 $34.39 

for the year 1977 only, and the Collector of Taxes is hereby 
directed to enter on the Tax Roll against the said lots the amounts 
of the reduced special assessment for the said year. The difference 
in the said amounts shall be provided out of the general funds of 
the City. 


- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 


N. Lane Paving - Lane south of Cornwall 

Avenue from Larch Street to Balsam St . 

MOVED by Aid. Harcourt 
SECONDED by Aid. Rankin 

THAT WHEREAS a lane paving project in respect of the lane 
south of Cornwall Avenue from Larch Street to Balsam Street 
(hereinafter called "the said project") was recommended by 
the City Manager on June 18, 1976, and approved by City 
council on June 22, 1976, as a local improvement to be paid 
for in part by special assessment upon the real property to be 
benefited thereby; 

AND WHEREAS the said project was advanced as a local 
improvement on the Initiative principle to a court of revision 
on August 12, 197 6; 

AND WHEREAS on July 27, 197 6, Council passed a resolution, 
approving the adoption of a standing policy in regard to the provi- 
sion of special relief, in certain circumstances, as follows: 

"A Council adopt a standing policy of giving special relief 
as follows with respect to lane paving local improvements 
where properties are used residentially but zoned for 
higher use: 

1. the relief to be such that they pay only one-half 
of the rate for their zoning; 

2. the relief to be limited to owner-occupied single- 
family dwellings, the ownership of which precedes 
the assessment of the local improvement; 

3. the relief to be given on a year-to-year basis as 
long as the properties remain eligible; 

4. the relief to commence with projects placed on the 
Tax Roll in 1977. 

B The Collector of Taxes be instructed to bring forward 
each year the list of properties in a formal resolution 
under Section 67 of By-law 3 614 as amended, to give 
effect to this policy." 

cont ' d. . . . 
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MOTIONS (cont'd) 

Lane Paving - Lane South of Cornwall 
Avenue from Larch Street to Balsam 
Street (cont'd) 

AND WHEREAS the following lots; 
LOT BLK. 


15 
16 


191 
191 


D.L. 

526 
526 


abut the said project and are both owner-occupied single-family ■ 
dwellings, the ownership whereof preceded the assessment of the 
local improvement; 

AND WIIKRKAS the sa.id lots are zoned (RM-3A1) Multiple 
Dwelling Hislrict under the Zoning and Development By-law; 

AND WHKRHAS the Collector of Taxes is satisfied that 
the said lots are eligible under the provisions of the said 
resolution of Council of July 27, 1976, for the relief herein- 
after granted; 

AND WHEREAS a special annual assessment for the said 
project imposed on the said lots for a period of fifteen (15) 
years if assessed as (RM-3A1) Multiple Dwelling Districts would be; 


LOT 

15 
16 


BLK. 

191 
191 


D.L. 

526 
526 


$64 .01 
$64 .01 


BE IT THEREFORE RESOLVED that for the foregoing reasons 
Council, by not less than two-thirds of all its members, hereby 
deems and declares that the said lots, having met the criteria 
required by the Standing Policy Resolution of July 27, 1976, shall 
pay a special assessment of one-half of the rate for their zoning 
as follows: 


LOT 

15 
16 


BLK. 

191 
191 


D.L. 

526 
526 


$32.01 
$32.01 


for the year 1977 only, and the Collector of Taxes is hereby 
directed to enter on the Tax Roll against the said lots the amounts 
of the reduced special assessment for the said year. The difference 
in the said amounts shall be provided out of the general funds of 
the City. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 


0. Lane Paving - Lane South of Robson 

Street from Nicola to Cardero Streets 

MOVED by Aid . Harcourt 
SECONDED by Aid. Rankin 

THAT WHEREAS a lane paving project in respect of the lane 
south of Robson Street from Nicola Street to Cardero Street 
(hereinafter called "the said project") was recommended by 
the City Manager on June 18, 197 6, and approved by City 
Council on June 22, 1976, as a local improvement to be paid 
for in part by special assessment upon the real property to be 
benefited thereby; 

AND WHEREAS the said project was advanced as a local 
improvement on the initiative principle to a court of revision 
on August 12, 1976; 

cont ' d. . . . 
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MOTIONS (cont'd) 

War Measures Act and 
Illegal Assemblies (cont'd ) 

The motion, as changed, now reads as follows: 

MOVED by Aid. Wilson, 
SECONDED by Aid. Bird, 

THAT the Vancouver City Council commend the Parliament of 
Canada for their action in implementing the War Measures Act as 
an interim means of counteracting and controlling violence indulged 
in by insurrectionists in some areas of Canada; 

FURTHER RESOLVED THAT a copy of this resolution be forwarded 
to the Prime Minister of Canada. 


A recorded vote was requested 
as follows: 

FOR THE MOTION 


Alderman Adams 
Alderman Broome 
Alderman Linnell 
Alderman Hardwick 
Alderman Phillips 
Alderman Calder 
Alderman Sweeney 
Alderman Wilson 
Alderman Bird 
His Worship the Mayor 


- CARRIED 
The record, therefore, is 

AGAINST THE MOTION 
Alderman Rankin 


The motion was declared carried. 


The Council recessed at approximately 12 : 00 noon, to reconvene 
at 2:00 p.m. 

The Council reconvened in the Council Chamber at approximately 
2:00 p.m., with the following members of the Council present: 


PRESENT: His Worship the Mayor 

Aldermen Adams, Bird, Broome, Hardwick, 
Linnell, Phillips, Rankin, 
Sweeney and Wilson 

ABSENT: Alderman Calder 


DELEGATIONS, UNFINISHED BUSINESS AND BOARD 
OF ADMINISTRATION REPORTS 


5. Centennial Museum: 
T.V. Monitoring 

The Council considered a Board of Administration report of 

September 25, 1970, containing recommendations in the matter of 

installing a T.V. monitoring system in the Centennial Museum and 
the appointment of consultants in connection therewith. 

The Business Manager of the Municipal and Regional Employees ' 
Union appeared before the Council earlier in the proceedings and 
submitted a brief in opposition to the proposal. 

cont 'd . . . . 
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MOTIONS (cont'd) 

Lane Paving - Lane South of Robson 
Street from Nicola to Cardero Streets 
(cont ' d) 

AND WHEREAS on July 27, 1976, Council passed a resolution, 
approving the adoption of a standing policy in regard to the provi- 
sion of special relief, in certain circumstances, as follows: 

"A. Council adopt a standing policy of giving special relief 
as follows with respect to lane paving local improvements 
where properties are used residentially but zoned for 
higher use: 

1. the relief to be such that they pay only one-half 
of the rate for their zoning; 

2. the relief to be limited to owner-occupied single- 
family dwellings, the ownership of which precedes 
the assessment of the local improvement; 

3. the relief to be given on a year-to-year basis as 
long as the properties remain eligible; 

4. the relief to cormence with projects placed on the 
Tax Roll in 1977. 


B. The Collector of Taxes be instructed to bring forward 
each year the list of properties in a formal resolution 
under Section 67 of By-law 3614 as amended, to give 
effect to this policy." 


AND WHEREAS the following lot : 

LOT BLK. D.L, 

D of 11 44 185 


abuts the said project and is an owner-occupied single-family 
dwelling, the ownership whereof preceded the assessment of the 
local improvement; 

AND WHI:RI:;AS the said lot is zoned (WED) Wer.t End 
District under the Zoning and Development By-law; 


AND WHEREAS the Collector of Taxes is satisfied that 
the said lot is eligible under the provisions of the said 
resolution of Council of July 27, 1976, for the relief herein- 
after granted; 

AND WHEREAS a special annual assessment for the said 
project imposed on the said lot for a period of fifteen (15) 
years if assessed as (WED) West End Districts would be: 

LOT BLK. D.L. 

D of 11 44 185 $126.41 

BE IT THEREFORE RESOLVED that for the foregoing reasons 
Council, by not less than two-thirds of all its members, hereby 
deems and declares that the said lot , having met the criteria 
required by the Standing Policy Resolution of July 27, 1976, shall 
pay a special assessment of one-half of the rate for its zoning 
as follows: 


cont ' d. 
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MOTIONS (cont'd) 
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Lane Paving - Lane South of Robson 
Street from Nicola to Cardero Streets 
(cont'd) . 


LOT 


D of 11 


BLK. 


44 


D.L, 


185 


$63.21 


for the year 197 7 only, and the Collector of Taxes is hereby 
directed to enter on the Tax Roll against the said lot the amount 
of the reduced special assessment for the said year. The difference 
in the said amount shall be provided out of the general funds of 
the City. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 


P. Lane Paving - Lane South of 7th 
Avenue from Alder to Spruce 
Streets 


MOVED by Aid. Harcourt 
SECONDED by Aid. Rankin 

THAT WHEREAS a lane pavinq project in respect of the lane 
south of 7th Avenue from Alder Street to Spruce Street 
(hereinafter called "the said project") was recommended by 
the City Manager on June 18, 1976 and approved by City 
Council on June 22, 1976, as a local improvement to be paid 
for in part by special assessment upon the real property to be 
benefited thereby; 

AND WHEREAS the said project was advanced as a local 
improvement on the Initiative principle to a court of revision 
on August 12, 1976; 

AND WHEREAS on July 27, 1976, Council passed a resolution, 
approving the adoption of a standing policy in regard to the provi- 
sion of special relief, in certain circumstances, as follows: 

"A. Council adopt a standing policy of giving special relief 
as follows with respect to lane paving local improvements 
v;here properties are used residentially but zoned for 
higher use: 

1. the relief to be such that they pay only one-half 
of the rate for their zoning; 

2. the relief to be limited to owner-occupied single- 
family dwellings, the ownership of which precedes 
the assessment of the local improvement; 

3. the relief to be given on a year-to-year basis as 
long as the properties remain eligible; 

4. the relief to conmence with projects placed on the 
Tax Roll in 1977. 


B. The Collector of Taxes be instructed to bring forv/ard 
each year the list of properties in a formal resolution 
under Section 67 of By-law 3614 as amended, to give 
effect to this policy." 

AND WHEREAS the following lots: 

LOT BLK. D.L. 

A 314 526 

E 314 526 


cont'd. . . . 


137 


Regular Council, May 24 , 1977 40 

MOTIONS (cont'd) 

Lane Paving - Lane South of 7th 
Avenue from Alder to Spruce 
Streets (cont'd) 


abut the said project and are both owner-occupied single-family 
dwellings, the ownership whereof preceded the assessment of the 
local improvement; 

AND WHEREAS the said lots are zoned (FM-1) Fairview Multipl 
Dwelling District under the Zoning and Development By-law; 

AND WHEREAS the Collector of Taxes is satisfied that 
the said lots are eligible under the provisions of the said 
resolution of Council of July 27, 1976, for the relief herein- 
after granted; 

AND WHEREAS a special annual assessment for the said 
project imposed on the said lots for a period of fifteen (15) 
years if assessed as (FM-1) Fairview Multiple Dwelling Districts 
would be: 

LOT BLK. D.L. 

A 314 526 $41.68 

E 314 526 $41.68 

BE IT THEREFORE RESOLVED that for the foregoing reasons 
Council, by not less than two-thirds of all its members, hereby 
deems and declares that the said lots, having met the criteria 
required by the Standing Policy Resolution of July 27, 1976, shall 
pay a special assessment of one-half of the rate for their zoning 
as follov/s: 


LOT BLK. D.L. 

A 314 526 $20.84 

E 314 526 $20.84 

for the year 1977 only, and the Collector of Taxes is hereby 
directed to enter on the Tax Roll against the said lots the amounts 
of the reduced special assessment for the said year. The difference 
in the said amounts shall be provided out of the general funds of 
the City. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 


Q. Lane Paving - Lane south of 
24th i\venuc from Puget Drive 
to MacDonald Street. 


MOVED by Aid. Harcourt 
SECONDED by Aid. Rankin 

THAT WHEREAS a lane paving project in respect of the lane 
south of 24th Avenue from Puget Drive to MacDonald Street 
(hereinafter called "the said project") was recommended by 
the City Manager on June 18, 1976, and approved by City 
Council on June 22, 1976, as a local improvement to be paid 
for in part by special assessment upon the real property to be 
benefited thereby; 

AND WHEREAS the said project was advanced as a local 
improvement on the initiative principle to a court of revision 
on August 12, 1976; 


AND WHEREAS on July 27, 1976, Council passed a resolution, 
approving the adoption of a standing policy in regard to the provi- 
sion of special relief, in certain circumstances, as follows: 


cont 'd. 
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MOTIONS (cont'd) 

Lane Paving - Lane South of 2 4th Avenue 
from Puget Drive to MacDonald Street 
(cont'd) 

"A. Council adopt a standing policy of giving special relief 
as follows with respect to lane paving local improvements 
v.'here properties are used residentially but zoned for 
higher use: 


1. the relief to be such that they pay only one-half 
of the rate for their zoning; 

2. the relief to be limited to owner-occupied single- 
family dwellings, the ownership of v/hich precedes 
the assessment of the local improvement; 

3. the relief to be given on a year-to-year basis as 
long as the properties remain eligible; 

4. the relief to cormence with projects placed on the 
Tax Roll in 1977 . 


B. The Collector of Taxes be instructed to bring forward 
each year the list of properties in a formal resolution 
under Section 67 of By-law 3614 as amended, to give 
effect to this policy." 

AND WHEREAS the following lot: 

LOT BLK. D.L. 

A W 139 

abuts the said project and is an owner-occupied single-family 
dwelling, the ownership whereof preceded the assessment of the 
local improvements; 

AND WHEREAS the said lot is zoned (C-1) Commercial 
District under the Zoning and Development By-law; 


AND WHEREAS the Collector of Taxes is satisfied that 
the said lot is eligible under the provisions of the said 
resolution of Council of July 27, 1976, for the relief herein- 
after granted; 

AND WHEREAS a special annual assessment for the said 
project imposed on the said lot for a period of fifteen (15) 
years if assessed as (C-1) Commercial Districts would be: 

LOT BLK. D.L. 

A W 139 $57.31 

BE IT THEREFORE RESOLVED that for the foregoing reasons 
Council, by not less than two-thirds of all its members, hereby 
deems and declares that the said lot, having met the criteria 
required by the Standing Policy Resolution of July 27, 1976, shall 
pay a special assessment of one-half of the rate for its zoning 
as follov7s: 

LOT BLK. D.L. 

A W 139 $28.66 

for the year 1977 only, and the Collector of Taxes is hereby 
directed to enter on the Tax Roll against the said lot the amount 
of the reduced special assessment for the said year. The difference 
in the said amount shall be provided out of the general funds of 
the City. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 
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MOTIONS (cont'd) 

R. Construction of Pavements and 
Curbs on Carolina Street from 
7th Avenue to 8th Avenue 

MOVED by Aid. Harcourt 
SFCONDFD by Aid. Rankin 

THAT WHEREAS a project for the paving of streets and the 
installation of curbs in respect of pavements and curbs on 
Carolina Street from 7th Avenue to 8th Avenue, 

(hereinafter called "the said project") was recommended by the 
City Manager on April 2, 197 6, and approved by Council on April 6, 
197 6, as a local improvement to be paid for in part by special 
assessment upon the real property to be benefited thereby; 

AND WHEREAS the said project was advanced as a local 
improvement on the Initiative principle to a court of revision 
on May 13, 1976; 

AND WHEREAS on June 17, 197 5, Council passed a resolu- 
tion approving the adoption of a standing policy in regard to the 
provision of special relief, in certain circumstances, as follows: 

"a) Council adopt a standing policy of giving relief 

in 197 5 and subsequent tax years on local improve- 
ment charges to homes on flanking higher zoned 
lots:- 

i) so that they pay a rate according to their 
zoning but with a residential level of 
flankage relief; 

ii) that the relief be limited to owner-occupied 

single family dwellings, the ownership of which 
precedes the assessment of the local improve- 
ment charge; 

iii) that the relief apply to local improvements for 
pavements and curbs and for sidewalks; 

iv) that these properties need not be identified as 
requiring this special relief at the Court of 
Revision . 

b) That the Collector of Taxes be instructed to bring forward, 
each year, a formal resolution for those properties 
eligible for relief under this policy." 

AND WHEREAS the following lots: 

LOT BLK. D.L. 


16 S.72' 106 264A 

16 Ex. S.72' 106 264A 

comply with the criteria for special relief set out in Council's 
resolution of June 17, 1975; 

AND WHEREAS the said lots are zoned (RM-3 A) Multiple 
Dwelling District under the Zoning and Development By-law; 

AND WHEREAS the Collector of Taxes is satisfied that 
the said lots are eligible under the provisions of the said 
resolution of Council of June 17, 1975, for the relief therein 
provided and hereinafter granted; 

AND WHEREAS a special annual assessment for the said 
project imposed on the said lots for a period of fifteen (15) 
years if assessed as (RM-3A) Multiple Dwelling Districts would 
be : 

cont'd. . . . 
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MOTIONS (cont'd) 

Construction of Pavements and 
Curbs on Carolina Street from 
7th Avenue to 8th Avenue (cont'd) 

LOT BLK. D.L. 

16 S.72' 106 264A $161.00 

16 Ex. 8.72' 106 264A $111.82 

BE IT THEREFORE RESOLVED that for the foregoing reasons 
Council, by not less than two-thirds of all its members, hereby 
deems and declares that the said lots having met the criteria 
required by the Standing Policy Resolution of June 17, 1975, shall 
pay a special assessment at a rate corresponding with the zoning 
of the said property, but with a residential level of flankage 
relief as follows: 

LOT BLK. D.L. 

16 S.72' 106 264A $53.67 

16 Ex. S.72' 106 264A $37.27 

for the year 1977 only, and the Collector of Taxes is hereby 
directed to enter on the Tax Roll against the said lots the amounts 
of the reduced special assessment for the said year. The differenc 
in the said amounts shall be provided out of the general funds of 
the City. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 

S. Construction of Pavements and Curbs 
on Pender Street from Salsbury Drive 
to Victoria Drive 


MOVED by Aid. Harcourt 
SECONDED by Aid. Rankin 

THAT WHEF<EAS a project for the paving of streets and the 
installation of curbs in respect of pavements and curbs on 
Pender Street, from Salsbury Drive to Victoria Drive, 
(hereinafter called "the said project") was recommended by the 
City Manager on April 2, 1976, and approved by Council on April 6, 
1976, as a local improvement to be paid for in part by special 
assessment upon the real property to be benefited thereby; 

AND WHEREAS the said project was advanced as a local 
improvement on the Initiative principle to a court of revision 
on May 13, 1976; 

AND WHEREAS on June 17, 1975, Council passed a resolu- 
tion approving the adoption of a standing policy in regard to the 
provision of special relief, in certain circumstances, as follows: 

"a) Council adopt a standing policy of giving relief 

in 197 5 and subsequent tax years on local improve- 
ment charges to homes on flanking higher zoned 
lots : - 

i) so that they pay a rate according to their 
zoning but with a residential level of 
flankage relief; 

ii) that the relief be limited to owner-occupied 

single family dwellings, the ownership of which 
precedes the assessment of the local improve- 
ment charge; 

cont'd. . . . 
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MOTIONS (cont'd) 

Construction of Pavements and Curbs 
on Pender Street from Salsbury Drive 
to Victoria Drive 

iii) that the relief apply to local improvements for 
pavements and curbs and for sidewalks; 

iv) that these properties need not be identified as 
requiring this special relief at the Court of 
Revision . 

b) That the Collector of Taxes be instructed to bring forward, 
each year, a formal resolution for those properties 
eligible for relief under this policy." 

AND WHEREAS the following lot: 

LOT BLK. D.L. 


D of 5 E 183 

complies with the criteria for special relief set out in Council's 
resolution of June 17, 1975; 

AND WHEREAS the said lot is zoned (RM-3) Multiple 
Dwelling District under the Zoning and Development By-law; 

AND WHEREAS the Collector of Taxes is satisfied that 
the said lot is eligible under the provisions of the said 
resolution of Council of June 17, 1975, for the relief therein 
provided and hereinafter granted; 

AND WHEREAS a special annual assessment for the said 
project imposed on the said lot for a period of fifteen (15) 
years if assessed as (RM-3) Multiple Dwelling Districts would 
be : 

LOT BLK . D.L. 


D of 5 E 183 $163.25 

BE IT THEREFORE RESOLVED that for the foregoing reasons 
Council, by not less than two-thirds of all its members, hereby 
deems and declares that the said lot having met the criteria 
required by the Standing Policy Resolution of June 17, 1975, shall 
pay a special assessment at a. rate corresponding with the zoning 
of the said property, but with a residential level of flankage 
relief as follows: 

LOT BLK. D.L. 


D of 5 E 183 $54.42 

for the year 1977 only, and the Collector of Taxes is hereby 
directed to enter on the Tax Roll against the said lot the amount 
of the reduced special assessment for the said year. The difference 
in the said amount shall be provided out of the general funds of 
the City. 


- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 
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MOTIONS (cont'd) 

T. Construction of Pavements and Curbs 
on 71st Avenue from Hudson Street 
to Oak Street 


f'OVFP by Aid. Harcourt 
SECONDED by Aid. Rankin 

THAT WHEREAS a project for the paving of streets and the 
installation of curbs in respect of pavements and curbs on 
71st Avenue from Hudson Street to Oak Street, 

(hereinafter called "the said project") was recommended by the 
City Manager on June 18, 1976, and approved by Council on June 22, 
1976, as a local improvement to be paid for in part by special 
assessment upon the real property to be benefited thereby; 

AND WHEREAS the said project was advanced as a local 
improvement on the Initiative principle to a court of revision 
on August 12, 197 6; 

AND WHEREAS on June 17, 1975, Council passed a resolu- 
tion approving the adoption of a standing policy in regard to the 
provision of special relief, in certain circumstances, as follows: 


"a) Council adopt a standing policy of giving relief 

in 197 5 and subsequent tax years on local improve- 
ment charges to homes on flanking higher zoned 
lots : - 

i) so that they pay a rate according to their 
zoning but with a residential level of 
flankage relief; 

ii) that the relief be limited to owner-occupied 

single family dwellings, the ownership of which 
precedes the assessment of the local improve- 
ment charge; 

iii) that the relief apply to local improvements for 
pavements and curbs and for sidewalks; 

iv) that these properties need not be identified as 
requiring this special relief at the Court of 
Revision. 

b) That the Collector of Taxes be instructed to bring forward, 
each year, a formal resolution for those properties 
eligible for relief under this policy." 


AND WHEREAS the following lot: 


LOT 


BLK, 


D.L, 


319 


2 of 12 „ 
of 1-6 & 12 

complies v;ith the criteria for special relief set out in Council's 
resolution of June 17, 1975; 

AND WHEREAS the said lot is zoned (RM-3A) Multiple 
Owelling District under the Zoning and Development By-law; 

AND WHEREAS the Collector of Taxes is satisfied that 
the said lot is eligible under the provisions of the said 
resolution of Council of June 17, 1975, for the relief therein 
provided and hereinafter granted; 

AND WHEREAS a special annual assessment for the said 
project imposed on the said lot for a period of fifteen (15) 
years if assessed as (RM-3A) Multiple Dwelling Districts would 
be: 


cont'd. . . . 
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Construction of Pavements and Curbs 
on 71st Avenue from Hudson Street 
to Oak Street (cont'd) 


LOT 

2 of 12 

of 1-6 & 12 


BLK. 


D.L 


319 


$275.31 


BE IT THEREFORE RESOLVED that for the foregoing reasons 
Council, by not less than two-thirds of all its members, hereby 
deems and declares that the said lot having met the criteria 
required by the Standing Policy Resolution of June 17, 1975, shall 
pay a special assessment at a rate corresponding with the zoning 
of the said property, but with a residential level of flankage 
relief as follows: 


LOT 

2 of 12 

of 1-6 & 12 


BLK. 


D.L, 


319 


$91.75 


for the year 1977 only, and the Collector of Taxes is hereby 
directed to enter on the Tax Roll against the said lot the amount 
of the reduced special assessment for the said year. The difference 
in the said amount shall be provided out of the general funds of 
the City. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 


U. Closing Portion of Lane - South 
of School Avenue, West of Latta 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Ford, 
THAT WHEREAS 

1. The City of Vancouver is the owner of all the streets 
and lanes lying within the limits of the City of Vancouver; 

2. A portion of lane dedicated by the deposit of plan 
1820, adjacent to Lot 5 of Subdivision "B", Block 19, District 
Lot 50, Plan 1820 is to be exchanged for the northerly 16.5 feet 
of said Lot 5, which is required for the widening of School 
Avenue; 

3. The owner of said Lot 5 has agreed with the City to 
enter into this exchange of lands. 

THEREFORE BE IT RESOLVED THAT the following described lands 
be closed, stopped up and conveyed to the owner of Lot 5, 
Subdivision "B", Block 19, District Lot 50: 

First : that portion of lane dedicated by the deposit of 
plan 1820 adjacent to said Lot 5 outlined red on plan sworn 
to by Noel E. Peters, B.C.L.S., February 9th, 1977 and 
marginally numbered LD 1547, a print of which is hereunto 
annexed; and 

Secondly : that part of that portion of Lot 9 lying East of 
a line drawn from a point in the south boundary distant 44.5 feet 
fro- -lOst easterly corner of said lot to a point in northeast 
boundary distant 51.81 from said corner. Subdivision "B", Block 19, 
District Lot 50 and established for lane under filing 65189 lying 
to the East of the southerly production of the westerly limit of 
said Lot 5. 


- CARRIED UNANIMOUSLY 
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MOTIONS (cont'd) 

1. West End Parking Facilities 

MOVED by Aid. Kennedy, 
SECONDED by Aid. Puil, 

THAT WHEREAS there is a very real short-term parking problem 

in the general area of the Downtown classified as the 'West End'; 

AND WHEREAS the merchants in the area particularly on Robson 
Street, are adversely affected thereby; 

AND WHEREAS with proper parking facilities provided for the 
area there would be considerable encouragement for Vancouver 
citizens to park and shop in one of the most interesting areas 
of our City; 

AND WHEREAS it is recognized that the value of the resumption 
of traffic flow as far as shopping is concerned would be diminished 
through lack of easily recognizable short-term parking; 

THEREFORE BE IT RESOLVED THAT the City Manager be requested to 
enter into discussions with the Downtown Parking Corporation with a 
view to considering the advisability and practicability of develop- 
ment of Downtown parking facilities to serve the 'West End' area, 
particularly the Robson Street commercial area which, at the 
present time, is so highly congested. 

- CARRIED UNANIMOUSLY 

2. Expansion of Naval Base at 
Bangor, Washington, U.S.A. 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Kennedy, 

THAT WHEREAS the United States Government has decided to 
enlarge the present naval base at Bangor, Washington to eventually 
accommodate twenty Trident submarines; 

AND WHEREAS the Lower Mainland and the City of Vancouver are 
in close proximity to the Bangor Naval Base; 

AND WHEREAS the Lower Mainland and Vancouver would be a 
prime target area because of such proximity; 

THEREFORE BE IT RESOLVED THAT the Vancouver City Council 
urge the Premier and the Provincial Government to inform the 
appropriate United States authorities of our deep concern that 
the Trident nuclear base not proceed. 

- CARRIED UNANIMOUSLY 

3. Development Permit Applications for 
the North Side of Point Grey Road 

MOVED by Aid. Puil, 
SECONDED by Aid. Harcourt, 

THAT WHEREAS the granting of development permits for the 
north side of Point Grey Road has been of major concern to the 
people of Vancouver; 

AND WHEREAS Council does have a policy for the ultimate 
development of the north side of Point Grey Road; 

THEREFORE BE IT RESOLVED THAT all development permit 
applications in the designated priority areas of the north 
side of Point Grey Road be brought to the attention of Council. 


- CARRIED UNANIMOUSLY 


Regular Council, October 27, 1970 

DELEGATIONS, UNFINISHED BUSINESS AND BOARD 
OF ADMINISTRATION REPORTS 


Centennial Museum: 
T.V. Monitoring (cont 'd ) 

MOVED by Aid. Sweeney, 

THAT this whole matter be tabled for consideration as soon 
as possible after the appointment is made to the position of 
Director of Museums; 

FURTHER THAT the new Director be requested to report on 
this proposed monitoring service for the Council 's information 
when further considering the matter. 

- CARRIED 

Works and Utility Matters 
Downtown Parade: 

Vietnam Action Committee (Clause 3 ) 

The Board of Administration submitted a report of the City 
Engineer on a request from the Vietnam Action Committee for 
permission to hold a parade in the downtown area to protest the 
war in Vietnam. 

It is proposed to assemble on October 31 at 12:00 noon, in 
front of the Court House, follow a route at 12:45 p.m. east on 
Georgia Street to Granville Street, south on Granville to 
Broadway, east on Broadway to Cambie and south on Cambie to the 
City Hall where, at 2:00 p.m. a rally is scheduled. 

The Transit Authority anticipates some delays in service 
would result. The Police Department advise some disruption to 
traffic is expected and that all available enforcement manpower 
would be required to control the parade. The Council is requested 
also to consider the matter of permission to rally on the City 
Hall Grounds. 

A representative of the Vietnam Action Committee appeared 
in support of the request. 

MOVED by Aid. Rankin, 

THAT the application for the parade as requested, together 
with permission to rally on the City Hall grounds, be approved. 

(amended) 

MOVED by Aid. Adams, in amendment, 

THAT the following words be added to the motion of Alderman 
Rankin : 

'subject to the time and route of the parade being 
satisfactory to the Chief Constable and the City 
Engineer . ' 

- CARRIED 

A recorded vote was requested on the amendment. The record, 
therefore, is as follows: 

FOR THE AMENDMENT AGAINST THE AMENDMENT 

Alderman Broome Alderman Rankin 

Alderman Hardwick 

Alderman Linnell 

Alderman Adams 

Alderman Wilson 

Alderman Sweeney 

Alderman Bird 

His Worship the Mayor 

The amendment was put and carried. 

cont 'd ... . 
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MOTIONS (cont'd) 
4. Kitsilano Tidal Pool Replacement 

In view of Council's action earlier this day. Alderman 
Puil requested and received permission to withdraw the following 
motion: 

"THAT Council file an application with the Provincial 
Government for a grant of one-third of a million 
dollars from the Community Facilities Assistance 
Program, towards the cost of construction of the 
Kitsilano Tidal Pool replacement; 

FURTHER THAT the balance of the $1.5 million required 
to construct this pool be provided from unallocated 
funds in the Supplementary Capital Budget." 


5 . High School Graduation Dances 

Alderman Bellamy requested and received permission to 
substitute the following motion for that previously recognized 
by the Chair: 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Marzari, 

THAT the Director of Legal Services be instructed to bring 
in an amendment to the License By-law to authorize the City 
License Inspector to permit high school graduation dances beyond 
1:00 a.m., subject to the following conditions: 

(1) Such extension of hours only to be during the months of 
May and June. 

(2) The applicant to submit evidence satisfactory to the 
Inspector that the dance is being held in conjunction 
with a high school graduation. 

(3) The organizer of the dance to be a member of the school 
council, staff, or a parent of the students involved who 
will make the necessary arrangements and be responsible 
for the student group. 

(4) A closing hour not later than 4:30 a.m. to be designated 
by the Inspector. 

(5) At the discretion of an Inspector, the premises applying 
to hold such an event, may be required to employ special 
duty constables. 

(6) Under no circumstances, will alcoholic beverages in any 
form be permitted. This would include all or any forms 
of drugs. 

- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 9:20 p.m. 


The foregoing are Minutes of the Req\yfhr Council Meeting 
of May 24, 1977, adopted after amendrhent on May 31, 1977. 
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MANAGER'S REPORT 

April 22, 1977 

TO: Vancouver City Council 

SUBJECT: Robson Street Character Area Study 

CLASSIFICATION: RECOMMENDATION AND CONSIDERATION 

The Director of Planning and the City Engineer report as follows: 

"This is a summary of the report entitled 'Robson Street Character Area 
Study' prepared by the Engineering and Planning Departments (attached) , 

The report has the following purposes: 

1. To review the zoning and development guidelines for Robson Street 
between Jervis and Burrard Streets; 

2. To review the transit and pedestrian role of Robson Street and to 
consider parking needs; 

3. To propose specific improvements to the Robson Street shopping area. 

The study was initiated following a March 1976 Council resolution which 
stated: 

'that the Director of Planning re-examine the Downtown 
Guidelines with a view to stressing and retaining the 
linear nature of Robson Street, and the City Engineer 
be requested to review the future pedestrian and transit 
role of Robson Street. " 

The above resolution followed a decision by Council not to close a lane in the 
1000 block Robson Street for incorporation into the 'Marketplace' development - 
a shopping centre proposed for the southeast corner of Robson and Thurlow 
Streets. This proposal was the first major development application under the 
new zoning controls adopted for Robson Street in November, 1975. 

A study of Robson Street focusing on the three blocks from Burrard to Jervis 
has now been completed. A committee of merchants and owners has assisted 
City staff. A joint meeting of the Planning Committee and owners and merchants 
was held on September 22, 1976 to discuss the City staffs proposals and the 
owners/merchants' proposals. 


The major conclusions of the study are to: 

1. Confirm existing policy to promote the small-scale retail and pedestrian 
character of Robson Street. 

2. Maintain the existing maximum commercial density of FSR 1.0. 

3. Amend the density regulations to provide an incentive for residential uses 
to be provided in new developments. 

4. Encourage public (non-commuter) parking to serve Robson Street. 

5. Amend several design guidelines. 

6. Initiate a street improvement scheme for Robson Street. 

7. Develop the street improvement scheme on a "Water Street-with-transit" 
concept rather than a "Granville Mall" concept. 

As a result of this study and earlier work on the Downtown Plan transportation 
aspects, the City Engineer considers that Robson Street, from Hornby to Bute 
Streets, should be identified as a pedestrian/transit street carrying limited 
automobile volumes, rather than as a pedestrian/transit only street. 
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The Director of Planning agrees with this conclusion subject to comments 
below on the section from Howe to Hornby Streets. 

Under this concept, Council could consider street improvements involving 
some sidewalk widening and pavement reduction in the two blocks from Hornby 
to Thurlow Streets. 

The concepts illustrated in Appendix IV to the report have been developed on 
this basis. Specific details would be worked out following further public 
discussion and inputs from the merchants and owners. 

Issues for Discussion 

Considerable differences of opinion have been expressed about Robson Street 
by pedestrians, merchants and owners during the course of the study. 

The Robson Street Development Association (a group of owners and merchants) 
has submitted a 20-point brief which is attached as Appendix I to the report. 
Many of the points are supported by the report and the proposed street 
improvement concept. 

However, there are several items where there are differences between the 
staff and the Association, and between the Engineering and the Planning 
Departments. These items, which will require particular attention from the 
committees, are as follows: 

1. Commercial density . The maximum commercial density permitted has a 
major influence on the rate of change and type of new development which 
may occur on Robson Street. 

The study recommends no increase to the present maximum commercial density 
of FSR 1.0. Further it is proposed that the commercial density for 
developments not providing residential use, be decreased to FSR 0.5. 

The Robson Street Association proposes an increase in the maximum 
commercial density from FSR 1.0 to FSR 2.0. 

This question is discussed in detail on pages 14 and 15 of the report. 
However, it should be noted that considerable changes to both activities 
and building forms on Robson Street will be possible within the zoning 
and street improvement proposals described in the report. 

2. Residential "incentive" proposal - should residential uses on Robson 
Street be permitted (as at present), required, or encouraged? 

The report recommends that residential uses be encouraged by limiting the 
density of developments which do not include residential uses to FSR 0.5, 
and by requiring that a residential FSR 1.0 be provided to achieve the 
total commercial density of FSR 1.0. 

In addition, a further residential FSR 1.0 would be permitted. The 
total maximum density for all uses would remain at FSR 3.0 

The Robson Street Association supports the concept of residential use but 
their main concern is to increase the maximum commercial FSR. 

3. Building Line . The Robson Street Development Association proposes that the 
existing 7' building line on both sides of Robson Street be removed and 
replaced with a sidewalk easement at grade. The City Engineer cannot 
support the proposal to permit development within the building line. 

The Director of Planning, while noting that removing the building line would 
strengthen the pedestrian 'scale' of Robson Street, is sympathetic to the 
concerns of the City Engineer and believes that maintaining the building 
line makes it easier to devise a workable and acceptable street improvement 
scheme for implementation in the near-term future. 

4. Transit Service on Robson Street . Staff are proposing two-way transit 
service on Robson Street, but this is not supported by the Robson Street 
Association, who consider it would create difficulties for pedestrians. 

5. Robson: Howe to Hornby . The Robson Street Development Association proposes 
that Council request the Provincial Government to allow at least one lane 

of westbound traffic on Robson Street between Howe and Hornby Streets. 
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The Director of Planning does not support this request as he feels it would 
prevent a fair trial period from taking place in which the 'Robson Square' 
urban park area can be evaluated. 

The City Engineer is sympathetic to the merchants/owners' concern over 
the detrimental impact of the closure on business but Council has made 
a firm decision to try the pedestrian/transit arrangement planned by 
the Provincial Government. The Engineering Department studies on the 
role and function of Robson Street have been done on the basis of the 
transit/pedestrian only arrangement opening as planned. 

6. Funding for the street improvement scheme . What priority should be 
given to the proposed street improvement scheme relative to other civic 
expenditures? 

Up to $10,000 would be needed in 1977 (from Beautifi cation Capital Funds) 
to prepare a detailed design. The City's share (one-third) of implemen- 
tation would require funds of up to $160,000 to be provided from the 1978 
Supplementary Capital Budget. 

RECOMMENDATIONS 

Accordingly, it is recommended that: 

1. The role and function of Robson Street between Granville and Bute Streets 
be a transit/pedestrian street with limited automobile traffic, as shown 
in Appendix II to the report (except for the transit/pedestrian section 
between Howe and Hornby Streets). 

2. The Director of Planning, in consultation with the City Engineer, be 
instructed to hold a public information meeting to discuss the proposed 
amendments to the Downtown Official Development Plan and Guidelines 
affecting Robson Street as detailed in Appendix II to the report. 

3. The proposed amendments to the Downtown Official Development Plan and 
Guidelines as detailed in Appendix II to the report, be referred to a 
public hearing after a public information meeting has been held. 

CONSIDERATION 

The following items are submitted for consideration: 

A. The street improvement concepts illustrated in Appendix IV to the report be 
approved as a basis for discussion with the public, merchants, and owners. 

B. The City Engineer and the Director of Planning to report back on a 
detailed scheme for street improvements on Robson Street between Hornby 
and Jervis Streets, based on discussions with the public, merchants, and 
owners for consideration of funding for implementation in 1978." 

The City Manager RECOMMENDS approval of the above recommendations 
of the Director of Planning and the City Engineer and submits 
A and B for the CONSIDERATION of Council. 


FOR couiKii ncm 5e: fage(S).../^... 


MANAGER'S REPORT 
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May 19, 1977 

TO; Vancouver City Council 

SUBJECT; Robson Street; Howe to Hornby (8 00 Block) 
CLASSIFICATION; RECOMMENDATION AND CONSIDERATION 


The Acting City Engineer and Director of Planning report as follows: 

Purpos e 

"As a result of concerns raised by Robson Street merchants, infor- 
mation has been requested on the questions of the construction schedules, road- 
way width and traffic use for the Howe to Hornby Block on Robson. 

The following report provides background information, discusses the 
construction timetable and sets out pertinent information on the various road 
widths and uses and their effect on the overall design and pedestrian amenities 
of Robson Square. 

Background - Provincial Complex 

In 1973, when Arthur Erickson was asked to redesign the Provincial 
building on Block 61, the concept emerged of including a long-sought major 
Civic Square in the complex by building the Courthouse on Block 71, and using 
much of Block 51 and 61 and the Robson Street right-of-way for open space. 

The City sold Block 71 to the Provincial Government in the knowledge 
that a civic square would be included in the complex, centred on Robson Street 
between Howe and Hornby. 

The closure of the 800-Block Robson Street to traffic, and the creation 
of a pedestrian plaza traversed only by two lanes of transit vehicles, was an 
essential part of the entire concept approved by the City and the Province in a 
Letter of Understanding dated January, 1974: 

"Robson Street will be closed between Howe and Hornby 
Streets except for two transit lanes of traffic. The 
80-foot width of Robson Street would be retained as 
dedicated street allowance and be available for 
additional traffic lanes in the future if the two 
proposed lanes prove to be inadequate." 

The Civic Square concept is illustrated in the sketch attached as 

Appendix 1 , 

In the original design concept, the Square was designed as a continuous 
plaza area, uninterrupted by a separate roadway defined by curbs. At that time, 
it was anticipated that two sets of tracks would be laid in the civic square 
surface to allow modern street cars to cross the area in a similar fashion to 
the area in San Francisco where the cable cars drop off passengers at the 
waterfront. The absence of curbs would have encouraged free pedestrian movement, 
while the tracks would have confined the street cars to a defined route through 
the square . 

Subsequently this design was amended by the architect to include a 
24-foot road bed defined by rolled curbs (similar to Granville Mall) to allow 
for regular electric or diesel bus operation. 

In January, 1975, Council instructed the City Engineer to insure 
that construction in the Robson Street area would be done such that the City's 
cost would be minimized if the City wished in the future to change the roadway 
configuration. As a result of this resolution, the Engineering Department has 
had numerous discussions with the architects resulting in the current plan. 
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These discussions led to: 

(a) a request from the Provincial Government for a City 
expenditure of $50,000 to provide for construction of 
the substructure (isolated roadway slab) at a 42-foot 
width so that any changes in width in the future could 
be accommodated by work on the surface treatment only 
(see Appendix 2 ) , and; 

(b) a design involving a 33-foot non-linear roadway that 
was to be opened to 2 lanes of transit only in keeping 
with the City /Provincial Letter of Understanding of 
January, 1974. This 33-foot configuration was the 
result of discussions with the Project Manager wherein 
the Engineering Department was seeking a physical 
arrangement to provide for 2 lanes of transit only 
with satisfactory transit operating characteristics 
and that would meet the Council direction on traffic 
use and that would minimize future costs. 

The Provincial Government, through both Dr. Shrum and Premier Bennett, 
has now stated categorically that the decision about what width of road to build 
and what use to make of the road is now entirely the City's. 

Background - Downtown Plan 

In 1975, Council adopted a Downtown Plan including a street plan. 
As part of this plan, car traffic on Robson was to be de-emphasized and its 
transit/pedestrian role enhanced. The 800-Block Robson would be the first stage 
of this plan. Thus, the current planning for Robson Street and the current 
downtown street plan (including the Smi the/Nelson couplet) are directly related 
to the width and use of Robson Street between Howe and Hornby. An example of 
the relationship between the Downtown Plan and the street function is Robson 
Street west of Burrard. This area is the subject of a concurrent staff report 
(Robson Street Character Area Study) , prepared with advice from a committee of 
local Robson Street owners and merchants. That report was based on Robson between 
Howe and Hornby being opened to pedestrians and transit vehicles only. Depending 
on Council's decision on Robson Street from Howe to Hornby, many conclusions of 
that report could need review. 

Present Use of Robson Street 

At present, Robson Street from Cairibie to Denman is developed with a 
four-lane pavement (approximately 42-feet wide) and 12-foot sidewalks on either 
side (with some 7-foot widenings where the building line has been applied) . 

The street is now operated with a combination of moving lanes and 
parking lanes, depending on traffic conditions. For a two-block length at the 
east end, all the pavement is used for moving traffic as a connection between 
the Cambie Bridge and the Smithe-Nelson couplet, together with an exclusive 
eastbound transit lane. West of Thurlow, Robson functions as a two-way street 
with parking prohibitions in rush hours only. In the central section, traffic 
volumes are significantly less in keeping with the objectives of the Downtown 
Street Plan and more curbside activity (parking, loading, etc.) is permitted. 
Details are set out in Appendix 3. 

Roacaway Widths and Uses - Howe to Hornby 

Council has already ensured that any changes in roadway width in 
future could be accommodated by work on the surface only and would not involve 
costly changes in the substructure. 

In addition to the current plan (33-foot road, 2 transit lanes), 
there are other alternative widths and uses such as: 

(a) a 24-foot roadway for transit only 

(b) a 33-foot roadway with mixed traffic 

(c) a 42-foot roadway with mixed traffic 

(d) a 42-foot roadway reduced in width (by temporary measures) 

for transit only. 
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Each alternative including the current plan is evaluated against 
traffic patterns, impact on the use and enjoyment of Robson Square and the 
impact on related downtown planning concerns. Options to vary the width in 
the future and the achievement of flexibility at a reasonable cost without 
resulting in any of the desired widths appearing temporary or experimental 
are also considered. 

Sidewalks/Pedestrian Activity 

In addition to roadway width, sidewalk width is an important element 
of the concept. 

As illustrated in the appendices, there are two critical points 
relative to the width of sidewalk on Robson. Near Hornby on the south side, 
the landscape mound affects the available width of sidewalk. Near Howe Street, 
the glass dome over the skating rink and stairs on either side of the 'Robson 
Bridge' restrict the width (for a short distance) available for road and side- 
walk. The architects' desire to have a planter around the edge of the domes 
restricts the width available. Along the rest of the block the width is un- 
restricted and would be 12 or more feet wide. 

If a portion of the planters were eliminated, wider sidewalks could 
be provided (12.5 feet wide) with a 33-foot roadway. With a 42-foot roadway, 
part of the planter must be eliminated to provide a substandard 8-foot sidewalk. 

The architects' concept for Robson Square envisages unrestricted 
pedestrian use of the roadway and adjacent areas. Such a sdieme is practical 
from a safety standpoint if the roadway is used for transit only (similar to 
Granville Mall, although bus volumes volumes will be considerably less). 

If mixed traffic is permitted Howe to Hornby, it is the Engineering 
Department's position that the 'jaywalking permitted' concept must be abandoned 
because of the potential hazard. 

In any mixed traffic concept, there will be a need for more extensive 
signing which may also detract from the aesthetics of Robson Square. 

These comments highlight the change that will occur to the pedestrian 
enjoyment of the Civic Square when any traffic (except transit) is permitted. 
Without cars, a visitor may wander from an exhibit in the renovated art gallery 
across the square through the landscaped mound area to the activity areas below. 
However, with a steady flow of traffic, crossing points would be restricted to 
the edges of the block or to the pedestrian underpass. 

Current Plan - 33-foot Road - Transit Only 

For the Howe to Hornby Block, the current proposed arrangement is 

as follows: 

1 . 33-foot roadway (Appendix 4) 

(a) Use - one transit-only lane each way; 

(b) Sidewalk width - at domes - 8.5 feet (with planter) 

at mound - 8 ft. 

elsewhere - 12 ft. plus , depending on location 
relative to open areas. 

(c) Comment - This plan would be compatible with the beautif ication 

concept for the area west of Hornby discussed in the 
Robson Street Character Area Study which still pro- 
vides for two lanes of westbound traffic on Robson 
west of Hornby. 

(d) Options - Can be converted to two lanes westbound with mixed 

traffic and 1 lane eastbound transit-only at virtually 
no cost. Can be reconstructed to a 42-foot width at 
a cost of $40,000 in 1977 dollars (current estimate 
by the Province) by reconstructing parts of the surface. 
This would require cutting back the landscaped mound 
on the south side at Hornby, and removing part of the 
removable planter surrounding the domes as well to 
provide substandard sidewalks. The 33-foot width can 
be reconstructed to a 24-foot width at a cost of 
$40,000 (1977 dollars) . 
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Alternative Plans 

Alternatives to the above proposed arrangement for a 24-foot, 33- 
foot and 42-foot roadway are as follows: 

2. 24-foot roadway (Appendix 5) 

(a) Use - one transit-only lane in each direction 

(b) Sidewalk width - at the domes - 13 feet (with planters) 

at the mound - 17 feet 

elsewhere - 17 feet plus, depending on location 

(c) Comment - The Civic Square concept depends on the number 

of physical and visual elements interrupting 
its continuity being kept to a minimum. 
Various options have been considered at different 
times to achieve this. These options have 
included a continuous level plaza surface, with 
the transit lanes defined either by a row of low 
bumps or by tracks (as in the original concept) . 
Without curbs, the transit lanes could even be 
separated by a varying width of plaza to emphasize 
the idea of transit traversing a pedestrian area. 

However, recognizing concerns over pedestrian 
safety and drainage problems associated with a 
roadway design without curbs or grade changes, 
it has been concluded that such options should 
not be pursued. 

The Director of Planning believes, however, that 
a 24-foot curbed roadway deserves serious con- 
sideration. It has considerable merit in terms 
of compatibility with the Civic Square concept, 
flexibility, cost and appearance. 

A 24-foot roadway has the following advantages: 

- the narrower roadway provides wider sidewalks 
through the civic square area, in particular 
at the domes and mound. At these points, 
sidewalk widths could be increased from 8.5 
feet to 13 feet without the need to remove 
any of the 4-rfoot wide planters around the 
domes . 

- the 24-foot roadway would be easier for 
pedestrians to cross than a 33-foot or 42- 
foot roadway. 

- although it could be widened in futiire, the 
design is sufficiently 'permanent' to permit 
a proper trial and evaluation period of the 
civic square concept without the pressure which 
could arise from being able to quickly widen 
the roadway for general traffic. 

- the 24-foot width for transit only is compatible 
with Downtown planning policies regarding the 
character of Robson west of Burrard, residential 
living on Robson Street and traffic circulation 
via Smi the/Nelson, and the emphasis of this 
part of Robson as a pedestrian/public place of 
some urban significance. 

The Acting City Engineer believes that a 
33-foot roadway (rather than a 24-foot 
roadway) on balance meets all the objectives 
for Robson relative to the Downtown Plan and 
Robson Square concept, provides good operating 
flexibility for 2-way transit operation and 
meets the Council direction about minimizing 
potential future costs in the event widening 
is required. 

There is no effect on current schedules nor 
costs to the City now if Council chooses to 
change to a 24-foot width. 
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(d) Options - can be reconstructed to provide a 33-foot roadway 

(two west-bound traffic plus one east-bound transit 
only) at a cost of approximately $40,000 or re- 
constructed to a 42-foot roadway at a cost of 
about $50,000. 


3. 33-foot Roadway (Appendix 6) 

(a) Use - 2 lanes westbound; mixed traffic 

1 lane eastbound; transit only 

(b) Sidewalk width - at domes - 8.5 feet (with planters) 

at mound - 8 feet 

elsewhere - 12 feet plus, depending on location 
relative to open areas . 

(c) Comments - This option would allow consideration of the street 

improvement concepts for Robson west of Hornby 
or continued operation of Robson as is. However, 
this option would result in increased traffic volumes 
on Robson throughout its length in the core area 
contrary to the Downtown Plan, which proposed im- 
proving the shopping environment for pedestrians , 
particularly west of Burrard, and would result in 
an imbalance of westbound capacity in the street 
system, detracting from the Smithe-Nelson couplet. 

This option would curtail unrestricted pedestrian 
use and enjoyment of the civic square because of 
the loss of relatively free pedestrian movement 
across the street at all locations. 


With this option, sidewalk widths at the domes 
(8.5 feet) are too narrow to accommodate pedestrian 
volumes in safety next to moving traffic, thus 
requiring removal of part of the planter to provide 
a sidewalk width of 12.5 feet. 

(d) Options - The road could be reconstructed to a 42-foot width 
at some future time at a cost of $40,000 (1977 
dollars) by rebuilding parts of the surface only. 
Alternatively, it could be narrowed to a 24-foot 
width at a cost of $40,000 (1977 dollars). 

In this alternative, consideration was given to an exclusive transit 
lane and a vehicle lane westbound and the exclusive eastbound transit lane. 
Such an arrangement would be operationally unworkable because of the short dis- 
tance involved, extensive signing required, enforcement difficulties and 
potential disruption to transit operations because of 'spill-over' into the 
transit lanes. Therefore, such an arrangement should not be considered. 


4. 42-foot roadway (Appendix 7) 

(a) Use - 2 lanes westbound - mixed traffic 

2 lanes eastbound - mixed traffic 

(b) Sidewalk width - at domes - 8 feet (without planter) 

at mound - 9 feet 

elsewhere - 12 feet plus, depending on location 
relative to open areas 

(c) Comments - This option would result in increased traffic volumes 

on Robson throughout its length in the core area 
contrary to the Downtown Plan and would result in 
an imbalance of westbound capacity in the street 
system. However, the 2 lanes eastbound would 
provide some eastbound circulation between Hornby 
and Richards which would relieve Georgia somewhat. 

(d) Options - By the use of planters or removable sidewalk lextens ions 

the effective roadway width could be reduced and 
operated as either of the 33-foot schemes described 
above. Planters would cost in the order of $10,000 
to $15,000 (1977 dollars) plus an annual maintenance 
cost of approximately $5,000. Temporary sidewalk 
extensions would cost approximately $30,000 (1977 
dollars) . Future construction to 33-foot width 
would cost $40,000 and to a 24-foot width would 
cost $6o,000. 
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Regular Council, October 27, 1970 


DELEGATIONS, UNFINISHED BUSINESS AND BOARD OF 
ADMINISTRATION REPORTS 


Downtown Parade: 

Vietnam Action Committee (cont'd ) 

The motion as amended and reading as follows was put 
and, - CARRIED 

'THAT the application for the parade as requested, 
together with permission to rally on the City Hall 
grounds, be approved, subject to the time and route 
of the parade being satisfactory to the Chief 
Constable and the City Engineer.* 


(Alderman Rankin voted in the negative) . 

6, Rezoning: N/W Corner of Granville 

and King Edward Avenue (Mr. H.S. Fan ) 

The Board of Administration report dated October 16, 1970, 
was further considered in respect of application from Mr. H.S. F 
to rezone the N/W corner of Granville and King Edward Avenue 
from an RS-4 One-Family Dwelling District to a C-2 Commercial 
District. The Technical Planning Board recommends against the 
application and this recommendation is endorsed by the Town 
Planning Commission. The Board of Administration recommends the 
application be refused. 

Mr. Fan appeared before the Council in support of the 
application . 

MOVED by Aid. Bird, 

THAT the recommendation of the Board of Administration, 
recommending refusal, be adopted. 

- CARRIED 

COMMITTEE OF THE WHOLE 

After the hearing of delegations, it was, 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT this Council resolve itself into Committee of the Whol^ 
His Worship the Mayor in the Chair. 

- CARRIED 


BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


K . Downtown Election Parade: TEAM 

The Board of Administration submitted a report of the City 
Engineer in respect of a request of The Electors Action Movement 
for permission to hold a parade in the downtown area on Sunday, 
November 1, 1970, commencing at 7:00 p.m. The proposed route is 
follows: Columbia Street, from Cordova to Alexander, Alexander 
Street, from Columbia to Carrall, Water Street, from Carrall to 
Abbott , 

MOVED by Aid. Bird, 

THAT this application be approved, subject to the approval 
of the Chief Constable and the City Engineer in respect of time 
and route. 

- CARRIED 
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Construction of a 42-foot roadway and then using planters or other 
temporary means of reducing the number of traffic lanes would detract from the 
design quality of the rest of the Robson Square area, and would invite con- 
tinued pressure to reopen the street to cars. 

This 42-foot roadway width could also be operated as follows : 

(i) Use - 4 lanes westbound - mixed traffic, 

or 3 lanes westbound - mixed traffic and 
1 lane eastbound - transit only. 

(ii) Comment - This option would result in increased traffic 

volumes on Robson (back to volumes existing 
before closure) contrary to the Downtown Plan. 
This scheme would make the downtown bypass 
system ineffective and would require re- 
examination of the whole downtown traffic 
system. 

A civic square at grade level would cease to exist with such 
traffic volumes with the result that the entire character of the area would 
be changed. North-south pedestrian crossings of the street at grade could 
occur only at the ends of the block. Pedestrian movement at the bridge could 
be hazardous as even narrow sidewalks (8 feet) are achieved only by removing 
part of the planters. Many of the open spaces planned - for example, the 
mound area - would be underused because of noise and fumes from adjacent traffic. 

Scheduling 

The latest information from the Provincial Government for the opening 
date of Robson Street to pedestrians and vehicles is November, 1977. 

The Provincial Government, who control the contractors and scheduling, 
are aware of the City Council's desire to have the street opened as soon as 
possible and will do all they can to speed the completion of this area. In fact, 
they are presently operating with one full work shift during the day and a partial 
night shift to the fullest extent possible where economic. However, they have 
advised that overtime work is not feasible at this time because overtime is being 
discouraged at present by the unions due to the high level of unemployment in 
the membership. 

A decision by Coxoncil to construct a 42-foot width or a 24- foot width 
will not add any delay to the re-opening of Robson Street. 

Business Conditions and Traffic Flow on 800-Block Robson 

There is no information available to analyse the relative importance 
of all the various factors which have combined to result in the current concerns 
of Robson Street merchants over loss of business. To attribute this loss mainly 
to the closure of the 800-Block Robson to traffic is an oversiitplif ication. 
Other major factors include: 

- the closiire of the 800-Block Robson to pedestrians; 

- the opening of Pacific Centre Mall, and its continued expansion; 

- the general decline in economic prosperity affecting the majority 
of Downtown merchants and hotels; 

- the decline in tourist spending. 

There is continuing debate on the effects of vehicle traffic on 
shopping environments. However, it is believed that heavy traffic flows on 
Robson Street would, in the long run, destroy the pleasant shopping envir- 
onment of this street which the City wishes to improve through its current 
policies for the Robson Street character area. 

It should be emphasized that on the completion of Robson Square, 
large numbers of people will be attracted to this area. 

Summary 

At the present time, the Provincial Government is proceeding with 
the plan to construct and open a 33-foot roadway for two transit lanes only. 
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If Council wishes to change these plans, the decision on the width 
of roadway should be made now to avoid any delay in construction. Any decision 
on the use of the roadway is not essential now, but Council has sufficient 
information to make such a decision. 

In view of the Downtown Plan objectives, current experience with 
the Smithe-Nelson couplet and the present scheduling for construction of 
further stages of the south bypass this year, it is the Engineering and Planning 
Departments' conclusion that: 

(a) a 42-foot pavement with mixed traffic is contrary to the 
Downtown Plan and Civic Square objectives and would 
necessitate a major re-examination of the southerly 
bypass system and the Robson Character area. 

(b) the street should be reopened for pedes triand and 
transit only on a trial basis. 

A 42-foot pavement could be built now and reduced to a transit-only 
width by temporary measures (cost: $30,000 to reduce to 33 feet or $50,000 to 
reduce to 24 feet, to retain the design concept using removable bridging side- 
walks - not planters). Proceeding with this alternative means that there is a 
reduced cost differential between this proposal and building to 24 feet or 33 
feet now and widening later to 42 feet (cost to widen to 42 feet from 33 feet - 
$40,000 - 1977 dollars; cost to widen to 42 feet from 24 feet - $60,000 - 1977 
dollars). Therefore, this alternative does not have any significant financial 
advantage . 

The Director of Planning does not support this alternative, as the 
removable bridging sidewalks would detract from the design quality of the rest 
of the Robson Square area. Further, because it could be easily widened, it 
would invite continued pressure to reopen the street to cars. 

The Director of Planning and the Acting City Engineer have different 
views on the width of roadway that should be built now. 

The Director of Planning is of the opinion that a roadway built to a 
24-foot width (rather than the currently planned 33-foot width) best meets the 
objectives for the successful future of this part of downtown. He is concerned 
that to build a roadway of 33 feet now, when a 24-foot width for 2 transit lanes 
is sufficient, is harmful to this particularly important civic space. Ideally, 
this space should be free of any visual or physical obstruction to pedestrian 
movement. The civic square concept is more and more compromised as the width 
of the transit roadway is increased, and as elements such as curbs and signs 
are added. Thus, a 33-foot wide roadway could prejudice a fair period of 
trial and evaluation of the pedestrian and transit objective. Bearing in 
mind the effort invested in creating a unique civic square for Vancouver, the 
current excitement about the traffic lanes should not be allowed to prejudge 
what may become the major public gathering place downtown. 

Therefore, the Director of Planning RECOMMENDS that the roadway be 
built to a width of 24 feet. 

The Acting City Engineer is of the opinion that the presently planned 
33-foot roadway on balance meets all the objectives about Robson Street relative 
to its role and function in the Downtown Plan and as part of the civic square, 
provides good operating flexibility for two way transit operation, and meets 
the council direction about minimizing future costs in the event widening the 
road is necessary. The additional roadway width beyond 24 feet does not, in 
his opinion, significantly detract from the civic square concept because of the 
unified design of the roadway and plaza areas. 

Therefore, the Acting City Engineer RECOMMENDS that the roadway be 
built to 33 feet as planned. 

CONSIDERATION 

The following RECOMMENDATIONS are submitted for CONSIDERATION: 

1. The Director of Planning RECOMMENDS that the roadway be built 

to a width of 24 feet. 
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2. The Acting City Engineer RECOMMENDS that the roadway be built 

to 33 feet as planned." 

rhf f:iiy Manager RECOMMENDS that the roadway not be built initially to a width of 
42 feet, and submits for CONSIDERATION of Council the choice between a width of 
24 feet as recommended by the Director of Planning or 33 feet as recommended by 
the City Engineer. 

FOR CGuuai f>.am see //Z 


MANAGER'S REPORT 

May 19, 1977 

TO: Vancouver City Council 

SUBJECT: Provincial Government Complex - Blocks 51, 61 
and 71, District Lot 541 

CLASSIFICATION: RECOMMENDATION AND CONSIDERATION 

The Director of Legal Services reports as follows: 

"Relative to the above matter the following is an extract 
from a minute of Council of 5 February, 19 74, as amended by 
the Minister of Public Works by letter dated 6 February, 
1974 :- 

"4. The City would lease to the Province for 50 years for 
the sum of 1 dollar per year portions of the sub-surface and 
air rights to the surrounding and enclosed streets as may be 
required by the Province for this development now and in the 
future. Relocation of existing utilities occasioned by the 
foregoing leases would be at Provincial Government expense." 

The Provincial Government Complex occupies Blocks 51, 61 and 
71, District Lot 541 as well as the sub-surface of portions 
of Smithe, Howe and Robson Streets. 

By lease dated 29 August 1975, the City leased to the Province 
for 1 dollar for a term of 99 years, the sub-surface of a 
portion of Howe Street south of the intersection of Howe 
and Robson Streets for an automobile and truck tunnel. 
Because these tunnels serve Pacific Centre Limited as well 
as the Provincial Government complex the Province requested 
that the Howe Street lease be for a term not exceeding 99 
years to ensure Pacific's access to the streets. As a 
result, the Council did on 26 August, 1975, approve the 
extension of the term of the lease from 50 years to 99 
years. At the same time it was reported to Council that the 
Province was prepared to lease the Court House Building on 
Block 51 for a term equivalent to the Howe Street lease 
rather than 50 years as originally agreed to by the parties. 
The extension of the term was made on the understanding that 
the sub-surface leases would be for 99 years. 

Sub-surface leases of portions of Smithe and Robson Streets 
are now being prepared. 
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The Province has pointed out that while the premises leased 
under the Howe Street lease are to be used for truck or 
automobile traffic and access to the loading bays in Block 
61, the uses of the sub-surface of Smithe and Robson may be 
more varied and complex, particularly in the Robson Street 
parcel. According to the Province, there will be parking, 
public plazas and malls, restaurants, food booths and an 
auditorium in the Robson Street parcel. 

In the circumstances the Province advises that it will be 
subleasing to the "private sector" and will require the 
right to do so without obtaining the consent of the City 
(under the Howe Street lease such subletting was prohibited) . 
Prohibition against assignments would continue. The Province 
suggests that provision be contained in the leases of the 
sub-surface of the portions of Smithe and Robson Streets for 
the Province to collect the equivalent of real property 
taxes on those portions of the leased premises which are 
sublet for commercial purposes and to remit such amounts 
directly to the City. 

The Province advises that it is its policy to transfer most 
Crown building property into the name of the British Columbia 
Buildings Corporation. established by statute in 1976. The 
Corporation is an agent of the Crown. Therefore the Province 
requests that the lease of the subsurface of the portions of 
Smithe and Robson Streets be made to the Corporation. The 
Province also requests the right to assign the Howe Street 
lease to the Corporation. 

The requests of the Province have been reviewed by the 
Director of Finance and it is his opinion that if the sub- 
surface of the streets in question is to be leased to any 
private party, the City would expect to receive an appropriate 
market ground rent for any portion of the sub-surface used 
for commercial purposes from time to time. He further says 
that "it is obvious that the Province would intend to sublet 
the space to commercial operations on a market basis and I 
cannot perceive of any reason why the Crown should receive 
the value of rent that properly belongs to the City." 

A review of the proposed sub-surface lease of portions of 
Smithe and Robson Streets with the Engineering Department 
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indicates the need for two further agreements, namely: 
an encroachment agreement and a special sidewalk and 
roadway agreement. The Province proposes to place and 
maintain planters, shelters, decorative lighting, trees 
and plants on the street surface of Smithe and Robson 
Streets and for such purpose it will be necessary for the 
parties to enter into an encroachment agreement in respect 
thereto. The Province also proposes to construct and 
maintain decorative sidewalks and paving on the said street 
surfaces and for such purpose it will be necessary for the 
parties to enter into an agreement in respect thereto. 


It is recommended that:- 


(a) the lease or leases (as the case may be) of the sub- 
surface of those portions of Smithe and Robson Streets 
occupied by the aforesaid Provincial Government Complex be 
entered into between the City, as lessor and the British 
Columbia Buildings Corporation, as lessee, and that 


(i) the term be for 99 years rather than 50 years, 
commencing as of 29 August, 1974 (the date of 
commencement of the Howe Street lease); 


(ii) the lessee may sublet the premises without the 
consent of the City; 

(iii) the lessee shall pay or cause to be paid to the 
City the equivalent of real property taxes which 
would have been levied on the portions of the 
leasehold premises feublet by the lessee but for 
exemption from taxation by the Vancouver Charter 
or the lessee shall pay or cause to be paid to 
the City any and all real property taxes (if any) 
levied on the portions of the leasehold premises 
sublet by the lessee. 


(b) the Province be permitted to assign the Howe Street 
lease dated 29 August, 1975, and made between the City, as 
lessor and Her Majesty the Queen in right of the Province, 
as lessee, to the British Columbia Buildings Corporation. 

(c) the City enter into an encroachment agreement with the 

Province (or the British Columbia Buildings Corporation 
if the Province requests) permitting the construction, 
repair and maintenance of planters, shelters, decorative 
lighting, trees, plants and such other encroachments as 
the City Enginper considers acceptable on the street 
surfaces of the said portions of Smithe and Robson Streets 
with provision for subsequent removal of such encroachments, 
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(d) the City enter into an agreement with the Province (or 
the British Columbia Buildings Corporation if the Province 
requests) permitting the construction, repair and maintenance 
of decorative sidewalks, and paving on the street surfaces of 
the said portions of Smithe and Robson Streets with provision 
for subsequent removal of such works. 

(e) the provisions of the aforesaid lease or leases and 
agreements be satisfactory to the Director of Legal Services, 
City Engineer and Director of Finance. 

The matter of charging the lessee of the sub-surface of the 
portions of Smithe and Robson Streets occupied by the 
aforesaid Provincial Government Complex a market rent for 
the portions of the leasehold premises sublet by the lessee 
is submitted to the Council for its consideration." 


The City Manager RECOMMENDS that items (a) to (e) be approved, 
and submits for CONSIDERATION of Council the question of the 
City receiving market rent for sublet areas. 


Manager's Report, May 20, 1977 


(WORKS Al - 1) 


WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 


REC0I4MLNDATI0N 

1. Closure of Portion of the West Side of Hudson Street Between 71st Avenue 
and the Lane North Adjacent to Lot D, Block 16, District Lot 318, Plan 8873 

The Acting City Engineer reports as follows: 

''An application has been received to purchase the 7-foot strip of road 
abutting Lot D, Block 16, District Lot 318, Plan 8873. It is no longer planned 
to widen this portion of Hudson Street. Therefore, the 7-foot widening strip 
is no longer required for road. 

I RECOMMEND that all the road dedicated by the deposit of Plan 8873 be 
closed, stopped up and conveyed to the owner of abutting Lot D, subject to 
the following conditions: 

(a) The road so closed to be added to the said abutting Lot D. 

(b) The applicant to pay $9,500 inclusive of cost of consolidation, in 
accordance with the recommendation of the Supervisor of Properties." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Acting City Engineer be approved. 

2, Lot 16 (Plan 14353) and the West 200 Feet of Lot 3 (Plan 7609) Both of 
Parcel G, D.L. 2037 - North Side of Terminal Avenue, East of Cottrell 
Street - Sewer Right -of -Way 

The Acting City Engineer reports as follows: 

"In 1972, the City entered into an agreement with the C.N.R. terminating 
the 1913 agreement except for four clauses relating to authorizing legis- 
lation, legal descriptions and original land conveyances. The 1972 
agreement gave the City full responsibility of sewer works including the 
sewers over portions of Lot 16 (Plan 14353) and the West 200 feet of Lot 3 
(Plan 7609) both of Parcel G., D.L. 2037. 

The owner of Lot 16 and the West 200 feet of Lot 3 is prepared to grant 
a right-of-way to the City to contain the existing sewers. Therefore, charges 
against the titles of these lands, under numbers 547184M and 122676M, relating 
to the 1913 Agreement are no longer required and should be released . 

I RECOMMEND that the Director of Legal Services be authorized to arrange 
for the release of charges 547184M and 122676M against Lot 16 (Plan 14353) and 
the West 200 feet of Lot 3 Plan 7609) respectively, both of Parcel G, D.L. 2037, 
subject to the prior registration of the rights-of-way hatched on plans 
marginally numbered LF 7198 and LF 7199." 

The City Manager RECOMMENDS that the foregoing recommendation of the Acting 
City Engineer be approved. 


3 , Local Improvements "by Petition" 

The Acting City Engineer reports as follows: 
"First Step 
General 

As required by the Local Improvement Procedure By-Law, projects for 

Pavements and Curbs, Higher Zone 
Pavements and Curbs, Local Residential 

Speed Deterrent Bumps (in lanes) 
P. C. Concrete Sidewalks 

P. C. Concrete Sidewalk on a School Collector Street 

shown on the attached Schedule dated May 13, 1977, are advanced to Coimcil 'by 

Petition' ." ' , . 

cont'd. ... 
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Manager's Report, May 20, 1977 (WORKS Al - 2) 

Clause No. 3 cont'd 

Capital Funds 

Funds for the City's share of these projects are available In the 1977 
Streets Capital Budget. 

The Director of Finance reports as follows: 
" Second Step 

In accordance with the provisions of the Local Improvement Procedure 
By-Law, I am submitting the Acting City Engineer's report dated May 13, 1977. 

The estimated total cost of these Improvements Is $582,623 and the 
City's share of the cost Is $417,881. 

I have to report that the necessary financial arrangements can be made 
to carry out this work." 

The City Manager has decided that It Is desirable to undertake the 
projects referred to and RECOMMENDS that: 

(a) The reports of the Acting City Engineer and the Director of Finance 
be adopted together with the details of the Second Step Report on file In the 
City Clerk's office. 

(b) The City-owned parcels shown on the list attached to the detailed 
Second Step Report for the Local Improvement projects be declared assessable. 

(c) The following street be designated as a School Collector Street 
for the purpose of Part I of the Local Improvement Procedure By-Law: 

Windermere St. from Napier St. to the lane south of Napier St. 
CONSIDERATION 

4. Paving of Lane South of Eton 
Street, Kaslo to Renfrew 

The City Engineer reports as follows: 

"A counter-petition has been received, opposing this paving. Copies of 
the counter-petition and of the covering letter are attached. 

This was a Local Improvement project 'by Petition' which came before a 
Court of Revision and Council on 24 February, 1977. There are 28 owners. 
A sufficiently-signed petition required 19 signatures; 20 owners had 
signed. One owner appeared opposing the project. The project was under- 
taken by Council. 

Signatures on the petition and counter-petition have been compared with 
the following result: 


Signed petition and not the counter-petition - 18 

Signed petition and the counter-petition - 2 

Did not sign petition, signed counter-petition - 7 

Did not sign either petition or counter -petition - _1 


Total Owners: 28 


This count indicates that at least 18 of the 28 owners now support the 
paving and, at most, 10 oppose it. 

Note :- The counter-petition carried some 'half -signatures' (one 

of two joint owners). These could not have been accepted on 
a formal petition but are counted here because our experience 
is that half signatures will usually be made good if required. 
In any event, opposition by one of two joint owners means that 
there cannot be a majority of. the two in favour. 

No work has been done on this paving. 

cont 'd. . . . 


-L. cJO 


Manager's Report, May 20, 19 77 
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Clause No. 4 cont'd 
PROCEDURE : 

The Local Improvement Procedure By-law provides that signatures may not 
be withdrawn or countermanded after the petition has been filed. In the 
legal sense, therefore, there is still a sufficiently-signed petition. 
Council, however, has the decision whether or not to undertake a project 
petitioned for. This Local Improvement project (Item 83 on Schedule 441) 
was one of a number undertaken by a Motion of Council on 24 February, 1977. 
If Council does not now wish the project to proceed, it should rescind its 
24 February Motion as it applies to this project." 

The City Manager advances the foregoing report of the City Engineer for the 
CONSIDERATION of Council. 



Regular Council, October 27, 1970 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 
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Amendment to Parade Regulations: 
Definition of Downtown Area 


MOVED by Aid. Broome, 

THAT the present parade regulations in respect of the downtown 
area be amended to include the following: 

"That, in view of the relatively large number of 
candidates and the fact that Civic Elections always 
occur during the period that Christmas traffic 
regulations are in effect, no parades or sound 
trucks be permitted in the central district (as 
defined in the Street and Traffic By-law) during 
shopping hours (as defined in the Shops Closing 
By-law) while the Christmas traffic regulations are 
in effect." 

- CARRIED 

I. Renovation of the Stanley and 
New Fountain Hotels 


The Board of Administration, under date of October 26, 1970, 
submitted an information report from the Director of Planning 
in respect of renovation of the Stanley and New Fountain Hotels, 
pointing out the Technical Planning Board has resolved the 
development permit application be approved, subject to certain 
conditions and the prior submission of a report to the City 
Council for information. 

MOVED by Aid. Hardwick, 

THAT this information report be received and issuance of the 
development permit be expedited. 

- CARRIED 

J . Brief to Senior Governments on Unemployment 

Pursuant to the Council's instructions on October 6th, the 
Board of Administration submitted a brief on unemployment in 
which certain actions are proposed for the consideration of the 
Senior Governments. 

On October 6th the Council authorized the appointment of a 
delegation to present the City's submission to the Senior 
Governments , 


MOVED by Aid. Broome, 

THAT the brief be approved on the understanding the Board of 
Administration will investigate the matter of capital cost 
allowance' for inclusion in the brief if considered advisable. 


- CARRIED 
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Manager's Report, May 20, 1977 (HARBOURS A-3 - 1) 

HARBOURS & PARKS MATTERS 

REC0Mf4ENDATI0N 

1. Central Park Parking 
Regulation By-law 

The Director of Legal Services reports as follows: 

"The joint Burnaby-Vancouver Parks & Recreation Committee , which 
administers Central Park, has expressed concern regarding the 
use of the parking lots in Central Park by B. C. Telephone 
Company employees and has recommended that Burnaby Council pass 
a by-law making it an offence for persons, other than persons 
using the Park, to park on the lots. Burnaby Council has agreed 
to this as has our Parks Board. City Council approval is now 
needed before the Municipality of Burnaby can enact the by-law. 
(A copy of the proposed by-law is in my office.) 

I recommend that Council approve proposed By-law No. 7019 of 
the Municipality of Burnaby, being a by-law to regulate parking 
in Central Park." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Director of Legal Services be adopted. 


FOR COUNCiL AC.lCIi SEE PAGE(S) ./<2izL— 
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Manager's Report, May 20, 1977 (BUILDING: A-4 - 1) 

BUILDING & PLANNING MATTERS 

INFORMATION 


1. Amended Rezoning Application for Grandview- 
Woodland Apartment Areas 

The Director of Planning reports as follows: 

"Council on February 8, 1977 instructed the Director of Planning 
to apply to rezone the apartment areas of Grandview-Woodland 
from RM-3 and RM-3A Multiple Dwelling Districts, excluding 
presently conforming custom-designed apartments, to RT-2 Two 
Family Dwelling District. Subsequently, on March 22, 1977, 
Council instructed the Director of Planning to amend his re- 
zoning application to read RM-3A1 instead of RT-2. 


The Director of Planning has now revised this rezoning applica- 
tion, and a public hearing on the amended application has been 
arranged in the community for May 26, 1977. It is anticipated 
that the gymnasium in the Britannia Community Services Centre 
(capacity 2,000) will be adequate to accommodate those members 
of the public who attend. 

In the course of preparing the amended rezoning application, a 
number of discrepancies between the maps filled with the original 
application and actual land use in the areas concerned have been 
discovered. In addition, a number of vacant properties and 
properties developed with one-family and multiple conversion 
dwellings have been the subject of development permit applica- 
tions for apartment buildings, which Council on February 15, 1977 
instructed the Director of Planning to process in the normal 
manner. These properties are as follows: 

A. Properties included in the original application to be 
rezoned to RT-2 which are developed with apartment 
buildings, and which are now excluded from the applica- 
tion to rezone to RM-3A1: 


Lot 2, Block 71 , D.L. 264A 
Lots 21 - 24, Block 178, D.L. 264A 
Lots 3 - W%6, Block 21, D.L. 184 
Lot 19, Block 13, D.L. 183 
Lot 10, Block 53, D.L. 264A 
Lots 22 - 24,. Block 73, D.L. 264A 
Lot 8, Subdivision A, Block 154, D.L. 264A 
Lot 19, Subdivision E, Block 155, D.L. 264A 
Lot 3, Block 39, D.L. 184 
Lot 12, Subdivision E, Block 9, D.L. 183 

B. Properties included in the original application which are the subject 
of development permit applications which Council on February 15, 1977 
instructed the Director of Planning to issue: 

1. Lots 3-5, Block 155, D.L. 264A (1330 East 8th Avenue) 

2. Lots 8-12, Block 57, D.L. 264A (1374 Grant Street) 

3. Lots 15 - EJ5I9, Block 55, D.L. 264A (1555 Graveley Street) 

4. Lots 21 - 24 of Subdivision 8, Block E, D.L. 183 (1811 Adanac Street) 

5. Lots 11- 15 of subdivision 6, Block D, D.L. 183 (1777 Frances Street) 

6. Lot D, Block 36, D.L. 184 (229 Lakewood Drive) 


1. 
2. 
3. 
4. 
5. 
6. 
7. 
8. 
9. 
10. 
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Clause #1 continued: 


C. Properties excluded from the original application which are not developed 
with apdrtliient buildings and are now included in the application to rezone 
to RM-3A1 : 

1 . Lot 3, Block 7. D.L. 184 

2. Lots B and C. Block 13, D.L. 183 

3. Lot 12. Block 21 , D.L. 184 

4. Lot E. Block 12. D.L. 183 

5. Lots 13. A of 14 - 16. 17 - 19 and 21 - 24. Block 67. D.L. 264A 

6. Lots 9. 11, and 22 - 24. Block 70. D.L. 264A 

7. Lot 1 , Block 71 , D.L. 264A 

8. Lot 3 amended. Block 145. D.L. 264A 

9. Lot 6, Subdivision A, Block 154, D.L. 264A 


These changes have been incorporated in the draft by-law being submitted with the 
application to rezone the Grandview-Woodland apartment areas to RM-3A1, in 
accordance with the intent of Council's resolutions of February 8, 1977 and 
March 22, 1977." 


The City Manager submits the foregoing report of the Director 
of Planning for the INFORMATION of City Council. 


RECOMMENDATION 


2 . Liveaboard Marina, Phase 1/ Area 6, False Creek 


The Development Consultant reports as follows: 
Background 

Council in February, 1975 approved the Greater Vancouver Floating 
Home Co-operative as a sponsor for a liveaboard marina in Phase 1/ 
Area 6 (roughly at the foot of Spruce St.), recognizing the Official 
Development Plan for False Creek approved in 1974 by Council which 
defines liveaboards as boats which are regularly operated at sea. 

A development permit was approved on March 24, 1976 and subsequently 
extended. The plan called for 88 liveaboard boats, common area faci- 
lities on the central float, and all the necessary municipal services 
such as sewer, etc. on a 3.74 acre water lot, plus an 88 car parking 
garage under the playfield. 

The Provincial Government agreed to lease the provincially owned 
water lot to the City for sub-lease by the City to the Floating 
Home Co-operative. The Co-operative would pay a rate based on live- 
aboard use which worked out at $22,000. per year for the first five 
years of a 60 year term with approximately one third of this to be 
remitted to the Province and the balance retained by the City. 

The liveaboard co-operative subsequently found it impossible to 
attract 88 liveaboards initially, and therefore proposed a mix of 
liveaboards and recreational boats. 

Council on 15th March, 1977 agreed that the water lot use for the 
Greater Vancouver Floating Home Co-operative be amended to provide 
for up to 100 berths, 40 of which would be for liveaboards and the 
balance for recreational boaters, both operations to be financed and 
managed by the Greater Vancouver Floating Home Co-operative. 

A Development Permit was approved on 16th March, 1977 for the re- 
vi sed scheme . 


Cont'd . . . 


167 


Manager's Report, May 20, 1977 (BUILDING: A-4 - 3) 

Clause #2 continued : 

Council on March 15, 1977 approved the following resolutions with 
respect to the above: 

"The Development Consultant and the Director of Finance be author- 
ized to discuss the change in use from 88 liveaboards to 40 live- 
aboards and 60 recreational boats, and the water lot lease rate 
with the Provincial Government for report back to Council with any 
amendments required or agreed to by the Province." 

"The Director of Legal Services be requested to draw up the form of 
lease for the water lot between the City and the Provincial Govern- 
ment and the sub-lease between the City and the Floating Home Co-op 
erative in accordance with the terms and conditions previously 
approved by Council in September, 1976 (copy attached) with the 
rate and any other amendments to be subject to a further report 
to Council . " 

Proposal 

We have now completed discussions with the Provincial Government and 
have agreed to the following formula, including some amendments to 
the terms and conditions reported to Council on March 15, 1977: 

- 60 year lease. 

- For the 40 liveaboard boats, the Co-operative to pay the City 
$250.00 per boat per year for a total of $10,000.00 per annum 
for the initial 5 years, with the Province to receive 37% or 
$3,700.00 per annum. 

- For the 60 recreational boats, occupying approximately 2,340 
lineal feet of berthing, the Co-operative would pay the City 
lO^/o of gross revenue with a minimum in the first year of 
$8,564.00 and in the 2nd to 5th years of $9,064.00. The Pro- 
vince would receive from the City 8^2% of gross revenue with a 
minimum in the first 5 years of $6,564.00. (These minimum 
figures are based on the Co-operatives intention to charge 
$2.75 per lineal foot per month in the first year.) 

- The above to be subject to review and adjustment at 5 year 
intervals throughout the term. 

- The date of commencement of rent to be the date of substantial 
completion of the development, or 1st April, 1978 whichever is 
sooner. 

- The City to prepare a draft of the head-lease and of the sub- 
lease to the Co-operative for review. 

- If and when liveaboard boats replace recreational boats, sub- 
ject to approval of the City's Development Permit Board, the 
rental would be adjusted according to the above formula. 

- A clause requested by the mortgage lender to the effect that the 
mortgagee in possession and any subsequent lessee would be per- 
mitted to operate a ship's chandlery type of operation within 
the marina complex, subject to approval of plans by the City's 
Development Permit Board. 

- The cancellation clause be amended to include a date compatible 
with the proposed construction schedule. For example, 1st 
January, 1978 or such later date approved in writing by the 
City. 
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Comment 

It should be noted that the agreement is operative only if develop- 
ment proceeds. 

It should also be noted that this rent formula will return to the 
City the same rental for each liveaboard berth as previously, but 
for 40 boats initially rather than 88 previously. The return to 
the City for the recreational boats, however, will be less per boat 
than for the liveaboards, but there are more boats in total. 

The comparison in the 1st year and in the 2nd to 5th years is as 
follows : 


Liveaboard 
Boats 


Recreational 
Boats 


Total 


Previous proposal 

Number of boats 

Revenue to the City 
per annvim. 

1st year 

2nd to 5th year 


88 


$14,000 
$14,000 


88 


$14,000 
$14,000 


Current proposal 

Number of boats 40 

Revenue to the City 
per annum. 

1st year $6,300 

2nd to 5th year $6,300 


60 100 


2% of Gross Revenue $8,300 

Minimiam $2,000 Minimum 

2% of Gross Revenue $8,800 

Minimiam $2,500 Minimum 


Recommendation 

It is recommended that the above described formula and amendments 
be approved and that the Director of Legal Services be requested 
to incorporate these in the head-lease and the sub-lease for re- 
view by the Provincial Government and execution, and in the sub- 
lease for review by the Floating Home Co-operative and execution. 

The City Manager RECOMMENDS that the recommendation of the 
Development Consultant be approved. 


3 . Kitsilano N.I. P. Appropriation; Rainbow's End Daycare 
The Director Qf Planning reports as follows: 

"On May 4, 1977 the Kitsilano Citizens Planning Committee received a request for 
NIP funds from the Dharmasara Childcare Society. 

The Dharmasara Childcare Society is proposing to establish a new daycare centre 
(to be called Rainbow's End Day Care Centre) in a basement room of General Gordon 
School. Strong support for such a facility comes from the Principal of the 
school and the Parents Consultative Committee (see letter attached as Appendix A). 
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It is proposed that this day care would offer such specialized services as natural 
and/or vegetarian foods, involvement of the community (especially seniors) in the 
programming and alternate education. The Day Care Information Centre has stated 
that there is a definite need for this type of facility in Kitsilano. 

It was also proposed that there be a playground area outside of the centre's room 
which would contain equipment suitable for pre-schoolers. This playground area 
would be available to the public at all times when the day-care was not in operation 

The Dharmasara Society requested funds for: 

1. Renovations to the room in General Gordon School as required by the Fire and 
Health Departments and Daycare Licencing. 

2. Equipment, benches, planters, etc. to create a playground area suitable for 
preschool children. 

The School Board estimated that the renovations to the school will cost $1,000. 
(Appendix B) The School Board has agreed to pay the costs of overheads (approximate 
$300) for this project. 

The Dharmasara Society is proposing to build the playground themselves at a cost 
of $9,700. (Appendix B) The School Board have approved the design and will 
supervise the work to ensure the safety of the structure. 

The Kitsilano Planning Committee approved this project and recommended that a 
maximum of $10,700 be approved from the NIP budget for this project. 

The Kitsilano Site Office Co-ordinator and CMHC reviewed this proposal and 
concurred with the Committee's recommendation. 

It is therefore RECOMMENDED: 

THAT City Council approve the expenditure of up to $10,700 (Ten thousand seven 
hundred dollars) from the Kitsilano Neighbourhood Improvement Program budget in 
order to make renovations to General Gordon School and to create a playground 
area suitable for preschoolers (as outlined in Appendix B). 

This amount would be charged both to the Social Facilities category ($1205) and 
the Recreation Facilities category ($9495) of the NIP budget and would be cost 
shared as follows: Federal - $5,350; Provincial - $2,675; City - $2,675." 

The City Manager RECOMMENDS that the recommendation of the 
Director of Planning be approved. 


The Orpheum - Handicapped Entrance 

The Director of Permits and Licenses reports as follows: 

"At the meeting of City Council on March 29, 1977 a report was requested 
on the facilities at The Orpheum to accommodate handicapped persons, particula 
in wheelchairs. 

The By-Law requirements for the handicapped are extensive and detailed 
but basically the general requirements are: 

- A walk suitable for the handicapped be provided to the 
handicapped entrance 

- At least one entrance be provided which is useable by 
persons in wheelchairs. 

- Any ramp that is provided must have a maximum gradient 
of 1 in 12 with specified finishes, landings, handrails, 
etc. 

- All stairs to have handrails at specified heights and 
details. 

- An elevator shall be provided accessible to wheelchairs. 

- In auditoriums, provision must be made for a minimum of 
two wheelchairs in an accessible area. 

- A handicapped washroom to be provided. 

- A public telephone must be provided that can be used by 

a person in a wheelchair. Cont'd . . . 
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Clause #4 continued : 

The Orpheum does not meet all of the requirements of the By-Law, however i 
at the time of obtaining a building permit the extent of the "provisions for | 
the handicapped" were submitted to the Building Board of Appeal for consideration 
and the permit was approved. ' 

The actual provisions made for the handicapped were: 

- A handicapped washroom was constructed on the main Seymour 
Street lobby level. 

- Space was provided in the auditorium to accept a maximum of 

four wheelchairs. 

- Toilet stalls in the washrooms off the rehearsal room were 
designed to accommodate wheelchairs. 

- The level access was provided for by an access door at the | 
lane which opens to the lobby at the Seymour entrance level. 

The architects were advised by Famous Players that this was 
the access used by persons in wheelchairs when it was 
operated as a movie theatre. The architects recognized that 
this entrance was not ideal but there was no practical 
alternative to meet the requirements of the By-Law. They 
were also aware that additional lobby space was a real 
possibility and a proper access could be incorporated with 
such an addition. 

The Canadian Paraplegic Association has recently pointed out the 
following shortcomings of the existing level lane entrance: 

- Access requires travelling about 70 feet through an unlit 
lane over rough pavement. 

- There is no canopy over the door . 

- There are no facilities to purchase tickets as at the 
normal entrances. 

- There Is difficulty in alerting staff to open the door 
when required . 


The Association also noted several minor items for consideration 
and these are being provided. The provision of a telephone is difficult 
but the Association does not consider it a major priority. Their mam 
concern is access. They have submitted a sketch of a ramp that they request 
be constructed at the Seymour entrance and even though the slope of the 
ramp would be much steeper than that required by the By-Law, they prefer 
this to any attempt to upgrade the lane entrance. The ramp would occupy a 
quarter of the width of the Seymour entrance and we estimate will cost 
approximately $4,000. Initial enquiries with the Fire Marshal indicate 
that the reduction of the exit width would be acceptable, however tinai 
approval will not be considered until working drawings are submitted. 

The Director of Finance reports that the funds could be provided from 
the 1977 Supplementary Capital Funds (Unallocated). 

It is recommended that Council: 

Approve the provision of a ramp for the handicapped at the 
Seymour entrance to The Orpheum at a cost of approximately 
$4,000. Funds to be provided from the 19 77 Supplementary 
Capital Funds (Unallocated)." 

The City Manager RECOMMENDS that the foregoing recommendation 
of the Director of Permits and Licenses be approved. 


FOR COUNCIL ACTION SEE PS^CiiSylQ^/UQ^ 
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FIRE AND TRAFFIC MATTERS 


CONSIDERATION 

1. Beer Garden - Mount Pleasant Neighbourhood Fair 

The Director of Permits and Licenses reports that: 

"Colleen Fallon, Co-ordinator of Mount Pleasant Neighbourhood 
House, has requested that City Council approve a one day 
fair to be held as part of the Heritage Festival on Saturday, 
May 28, at Guelph Park and the grounds of the Mount Pleasant 
School. The request involves closing 8th Avenue from Guelph 
to Prince Edward, and for a Beer Garden. 

The letter states that the request is being considered by the 
School Board for the use of school grounds and facilities. 
A letter from Mr. J. F. Ryan, Manager of Central Recreation 
Services, grants approval to use Guelph Park from 8:00 a.m. 
to 10:00 p.m. for the fair, provided that any dispensing of 
food is to the satisfaction of the Health Department; no 
vehicles are driven onto the Park, the area is left clean and 
tidy after use, and that no amplified music be played after 
9:00 p.m. Permission is not granted to operate a beer garden 
in conjunction with the fair. 

The request for the Beer Garden was referred to the Police 
Department (District #3) for comments. An N.C.O. from District 
#3 met with the co-ordinator of the fair and finds that the 
Beer Garden will be situated on the closed portion of 8th 
Avenue. The Police Department will have 3 N.C.O. 's at the 
fair and recommend that Council approve the request on the 
understanding that the Beer Garden will be closed immediately 
if ordered by the on duty Police Officers, and provided the 
applicant submits a letter to the Chief Constable agreeing to 
close the Beer Garden on order." 

The City Manager submits the foregoing report of the Director of 
Pemits and Licenses for Council's CONSIDERATION. 


2. Victoria Drive Annual Gala Day Grant Request 

The City Engineer reports as follows: 

"The Victoria Drive Annual Gala Day Parade is scheduled to take place 
on Saturday, June A, 1977. 

In a letter dated February 21, 1977, Mr. V. Koushnir, representative 
of the Victoria Drive Community Hall Association, requests a grant to help 
defray their expenses. 

The parade will assemble at Gordon Park, located at Commercial Drive 
and 49th Avenue, and will proceed by way of 49th Avenue and Victoria Drive to a 
dispersal at Jones Park, located at Victoria Drive and 37th Avenue. It will 
commence at 1:00 p.m. and finish at approximately 2:30 p.m. 

The parade has been approved by the Chief Constable and the Police 
Department will provide special attention for the event. 

There will be disruption to transit, but B.C. Hydro will accommodate 
the necessary bus re-routing. 

Considerable temporary signing and extra street cleaning will be 
required for this parade. It is estimated that the cost of this work will be 
$700 and the applicant requests a grant to help cover these costs. 

Continued. . . . 
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Clause No. 2 Continued 

The City Engineer submits for Council's CONSIDERATION 
the request of the Victoria Drive Community Hall Association 
for a grant to defray costs of signing and street cleaning at 
an estimated cost of $700. The Comptroller of Budgets advises 
that if approved the source of funds will be Contingency Reserve." 

The City Manager submits the above report of the City 
Engineer for Council's CONSIDERATION and if approved suggests 
the resolution be worded as a grant of up to $700. 

RECOMMENDATION 

3 . Sidewalk Cafe Operations 

The City Engineer reports as follows: 

"In July, 1974, City Council gave formal approval for sidewalk cafe 
operations in the City of Vancouver. The first cafes were approved on a two-year 
trial basis and entered into lease agreements covering 1975 and 1976. The 
Engineering Department has reviewed the sidewalk cafe operations and determined 
they have been successful. Public opinion has been favourable and no undue 
problems have been created on streets. The purpose of this report is to recommend 
that the sidewalk cafe operations previously approved by Council be permitted to 
enter into more permanent arrangements . 

The current method of obtaining approval to operate a sidewalk cafe is 
to have the applicant apply to the Engineering Department. The Department deter- 
mines if the site is appropriate and, upon favourable input from the Health 
Department and the Properties Division, forwards a report to Council for their 
approval. If Council approval is given, the operator enters into a lease agreement 
with the City, satisfactory to the Director of Legal Services and the City Engineer. 

The sidewalk cafes which operated in 1976, and for which Council approval 
for continuation of a lease agreement has been requested, are: 

Loves Skillet Cafe 938 Granville Street 

Rubens Cafe 974 Granville Street 

Guenters Cafe 203 Carrall Street 

Pizza Patio Cafe 910 Granville Street 

Marathon Restaurants 3121 West Broadway 

The procedure for processing new applications would not be changed in 
that Council in each case would be asked to approve the operation. 

Accordingly, it is RECOMMENDED that sidewalk cafe operations as noted 
in this report be permitted to enter into a year to year agreement, subject to 
the approval of the City Engineer and the Director of Legal Services, with the 
Supervisor of Properties determining the rental rate each year." 

The City Manager RECOMMENDS that the above report of the City Engineer 
be approved. 


FOR COUNCIL ACTION SCE PAGEfS). .Al£ 
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FINANCE MATTERS 

INFORMATION 


1. Dunlevy Alexander Hostel Construction 

The following report has been received from the Director of Finance. 

"City Council at its meeting on July 13, 1976 gave authority 
to advance funds to the City of Vancouver Public Housing 
Corporation to meet progress payments on the Dunlevy 
Alexander Hostel construction. These advances are returned 
to the City when reimbursement is received from Central 
Mortgage and Housing Corporation. Interest is paid to the 
City by the Housing Corporation. 

The report to Council on July 13, 1976 indicated that the 
maximum advances would be in the region of $250,000. This 
report is to inform Council that the advance required for 
the March 1977 progress payment, was $384,000 and the 
advances required for April and May are expected to be of 
a similar size." 

The City Manager submits the report of the Director of Finance for 
INFORMATION. 


RECOMMENDATION 


2 . Printing Branch Replacement Equipment 


The Director of Finance reports as follows: 

"The City operates a Printing Branch under the direction of the Director 
of Finance. The Branch is self-sustaining in that all costs are recover- 
able through charges against various City departments and Boards for work 
performed, and a portion of the revenue is set aside annually for replace- 
ment of equipment. 

Two items of printing equipment are due to be replaced because they have 
served their useful life and are no longer reliable or economic to main- 
tain, i.e. - 

Item 1 - A Perforator at $ 3,000.00 
Item 2 - Offset Press at $51,000.00 


Funding for this purpose is available partly from the Printing Branch 
Equipment Replacement Fund and partly from the Printing Branch Reserve. 

I therefore RECOMMEND: 

Replacing the existing Perforator and Offset Press at an estimated total 
cost of $54,000, with funds to be provided as follows: 

$24,000 from the Printing Branch Equipment Replacement Fund. 
$30,000 from the Printing Branch Reserve. " 


The City Manager RECOMMENDS that the recommendation of the Director of 
Finance be approved. 


Cont'd 
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COMMITTEE OF THE WHOLE 


MOVED by Aid, Bird, 

THAT the Committee of the Whole rise and report, 


- CARRIED 


MOVED by Aid, Bird, 
SECONDED by Aid, Wilson, 

THAT the report of the Committee of the Whole be adopted, 

- CARRIED 

ENQUIRIES AND OTHER MATTERS 


Alderman Wilson - 

New Hudson Street Crossing 

Fraser River 


advised the Honourable Arthur Laing 
inferred that the City Council is 
responsible for holding up the 
development of the Hudson Street 
crossing of the north arm of the 
Fraser River, The Alderman suggested 
a Report Reference be given to the 
Council on the situation. 


Alderman Wilson - 
Resident Parking: 
2600 Block Triumph Street 


advised of submitting a motion for 
Council 's later consideration 
respecting provision of resident 
parking throughout the 2600 block 
Triumph Street. 


Alderman Bird - 
Community Centre and Senior 
Citizens' Accommodation: 
West End 


advised of information given to him 
that no steps have been taken to 
draw the plans for this development. 

Commissioner Sutton Brown reported 
that as yet an agreement has not 
been concluded with Central Mortgage 
and Housing Corporation, 


Alderman Adams - 
Manpower Requirements 
Police Department 


requested the Board of Administration 
advise when a report will be sub- 
mitted on the Police Department 
manpower request. 

Commissioner Sutton Brown reported 
the Board of Administration is 
obtaining information for a Council 
report , 


Alderman Hardwick - 
Urban Renewal Study, City 
of Vancouver under Part V 
National Housing Act 


Alderman Hardwick - 
False Creek Reports 


reported that the Central Mortgage 
and Housing Corporation was in 
possession of this report and enquired 
therefore when the Council would be 
given the information. 

Commissioner Sutton Brown advised 
the report is not available as yet, 

enquired of progress being made 
with respect to False Creek reports. 


Commissioner Sutton Brown spoke to 
the matter. 
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3 . Revised Schedule of Rates for Refuse By-law 
The City Engineer reports as follows: 

"The rates currently being charged for collection, and disposal of refuse 
(By-law 4531), were last adjusted effective November 1, 1975, and 1 January, 
1976 respectively. A current review indicates that revisions are required for 
certain of the charges because of increased costs. An explanation of rate changes 
or additions is included in this report. 

It is therefore proposed that the following changes be made to the Refuse 
By-law rate structure, effective 1 July, 1977: 

SCHEDULE "A" - Rates for Disposal of Refuse 


DISPOSAL OF REFUSE 



Present 
Rate 

Proposed Rate 
1 July, 1977 

Increase 

Loads of 500 lbs. or less 

$0.75 

$0.75 


Loads over 500 lbs., and less than 
1,000 lbs. 

$1.50 

$2.00 

$0.50 

Loads over 1,000 lbs., and less than 
2,000 lbs. 

$3.00 

$4.00 

$1.00 

Loads 2,000 lbs. or greater, each 
1,000 lbs. or portion thereof 

$1.70 

$2.40 

$0.70 

Any semi-trailer with a wheel base 
longer than 33 feet-each load 


$35.00 

(new rate) 


Explanation of Rate Change 
Disposal Charges 

(a) It is necessary to revise the present disposal charges because of increased 
costs resulting from inflation and additional operating cost from increased 
requirements of the Provincial Pollution Control Branch. The City operates 
the landfill under a temporary permit issued by the Pollution Control Branch, 
this permit expires on 31 December, 1977 and the conditions of a new permit 
are currently being discussed with Provincial Officials. The terms of the new 
permit, while not yet finalized, will likely add further to the cost of operating 
this disposal site and be reflected by increased charges in the future. 

(b) The charge for disposal of a small quantity of refuse, ie. 500 pounds or less 
which includes the majority of citizens who bring material to the disposal 
site in their cars, has not been increased. This enables those who wish to 
dispose of small quantities an opportunity to do so at a reasonable cost. 

(c) The Royalty paid to the Municipality of Delta is also included in the disposal 
charges. This royalty is increased by 5% per year over the life of the 20 year 
operating contract between the City and Delta. 

(d) A new flat charge for disposal of a semi-trailer load is included in the schedule 
of charges. The load on a semi-trailer with a wheel base greater than 33 feet 
cannot be weighed in one operation because the scale platform is not long 
enough to accommodate this length of vehicle. Until recently the method of 
determining the load on a long semi-trailer was to weight the appropriate 

axles and add these weights together to obtain the total. The Federal Depart- 
ment of Weights and Measures has advised that this is no longer acceptable 
and the City must either install larger scale platforms, or have the driver 
separate the tractor from the trailer in order that the trailer load may be 
weighed by itself. The former solution requires a substantial capital expend- 
iture, while the latter involves considerable delay on the part of the trucker 
and holds up other vehicles waiting to weigh in. 

It is proposed to provide for a flat rate disposal charge for those semi- 
trailer vehicles which are too long to be accommodated on the scale 
platforms. The axles weighing method will be continued in order to 
maintain weight records of incoming refuse, however the flat charge removes 
the method of charging from the jurisdiction of the Department of Weights 
and Measures. The $35.00 flat rate is an estimate of the average charge 
for these large loads. 

Cont'd , . . 
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SCHEDULE "B" - Rates for Collection of Refuse 


RECEPTACLES OR CANS 


A. Dwelling 


Present Proposed 

Rate Rate Increase 


1. First two receptacles per 

weekly collection no charge no charge 

2. Each receptacle additional to (1), 

no carryout, cash paid to driver $0.50 $0.50 

3. Each receptacle additional to 

(1) no carryout, charge accounts 0.40 0.45 $0.05 

4. Each receptacle additional to 

(1) with carryout 0.60 0.65 0.05 

B. All premises other than a Dwelling 

1. Dayshift 

(a) Non-carryout 

i. Charge Accounts, 

each receptacle 0.40 0.45 0.05 

ii. Cash paid to driver 3 

receptacles or more 0.50 each 0.50 each 

iii. Minimum cash payment 1.50 1.50 

(b) Carryout 

i. Charge accounts, each 

receptacle 0.60 0.65 0.05 

ii. Cash paid to driver 2 

receptacles or more 0.70 each 0.75 each 0.05 

iii. Minimum cash payment 1.50 1.50 

(c) Nightshift area, each 

receptacle, cash or charge 1.75 1.75 

2. Nightshift 

(a) Non-carryout 

i. Charge accounts each 

receptacle 0.60 0.65 0.05 

ii. Cash paid to driver 2 

receptacles or more 0.70 each 0.75 each 0.05 

iii. Minimum cash payment 1.50 1.50 

(b) Carryout 

i. Charge accounts each 

receptacle 0.80 0.85 0.05 

ii. Cash paid to driver 2 

receptacles or more 0.90 each 1.00 each 0.10 

iii. Minimum cash payment 1.50 1.50 


Explanation of Rate Chartge 
Rates for Collection 

The net increase in collection costs can be attributed to the general 
inflation of the relevant cost of wages and equipment rental, plus the increased 
expense for disposal. 


Cont'd 
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CITY CONTAINERS (1,2 and 3 cubic yard) 


(FINANCE: A-7 - 4) 


Present 


Proposed 



Size 


Rate 

Rate 

Increase 

A ^'In'tmitm Tn/^nt~VllT7 /^Visi^oo 

£i« rixil 1 nnim moiiLiixy ciidtgc 

including one call per 

1 

cu. 

yd. 

$18.15 

$18.15 

- 

month 

2 

cu. 

yd. 

$20.30 

$20.80 

$0.50 


3 

cu. 

yd. 

$22.25 

$22.50 

$0.25 

B. Charge for each additional 
call per month 

1 

cu. 

yd. 

$6.00 

$6.00 



2 

cu. 

yd. 

$7.00 

$7.50 

$0.50 


3 

cu. 

yd. 

$8.00 

$8.25 

$0.25 


Explanation of Rate Change 
City Containers 

Containerized collection charges have been modestly increased in the dumping 
charges for 2 cubic yard and 3 cubic yard containers only by 50 cents and 25 cents 
respectively. The increase shown for "Minimxnn monthly charge including one call 
per month" which is the cost of providing the City container and dumping it once 
per month, is the increased cost of dumping only for the applicable size of 
container. The charge for providing the City container has not been increased. 

The City Engineer RECOMMENDS that: 

(a) The above schedule of Refuse By-law rate changes 
be approved, effective 1 July, 1977. 

(b) The Director of Legal Services prepare the necessary 
by-law." 

The City Manager RECOMMENDS that the above recommendations of the City 
Engineer be approved. 

4 . Investment Matters (Various Funds) April, 1977 
The Director of Finance reports as follows: 
"(a) Security Transactions during the month of April 1977. 
(b) Summary of Securities held by the General and Capital Accounts. 

(a) SECURITY TRANSACTIONS DURING THE MONTH OF APRIL 1977 

1. GENERAL AND CAPITAL ACCOUNT TRANSACTIONS (PURCHASES) 


Date Type of Security 


Maturity 
Date 


Maturity 
Value 


Cost 


Term 
Days 


Annu 
Yiel 


Chartered Bank Deposit Receipts and Government Notes 


A)ril 


1 Bank of Nova Scotia 

4 Royal Bank of Canada 

5 Mercantile Bank of Canada 

6 Canadian Imperial Bank of 

Commerce 
12 Bank of Nova Scotia 
lU Bank of British Columbia 
15 Greater Vancouver Water 

District 
15 Bank of British Columbia 
18 Bank of British Columbia 

27 Bank of British Columbia 

28 Bank of British Columbia 

29 Bank of Montreal 

29 Government of Canada /B.C. 
Hydro 6 Power Authority 


Apr. 6/77 

$ 2,001,986.30 $ 

2,000,000.00 

5 

7. 

Apr. 5/77 

1,500,287.67 

1,500,000.00 

1 

7. 

Apr. 26/77 

1,001+, 1+01.37 

1,000,000.00 

21 

7.6 

Apr. 27/77 

1,506,576.16 

1,500,000.00 

21 

7.6 

Apr. 15/77 

1,000,595.89 

1,000,000.00 

3 

7. 

Apr. 15/77 

500,102.71+ 

500,000.00 

1 

7.5 

Apr. 28/77 

1,000,000.00 

997,265.01+ 

13 

7. 

Aug. 15/77 

513,085.75 

500,000.00 

122 

7.8 

Aug. 15/77 

2,56'+,06i+.38 

2,500,000.00 

119 

7.8 

Aug. 15/77 

2,01+7,375.31+ 

2,000,000.00 

110 

7.8 

Aug. 15/77 

3,581,839.59 

3,500,000.00 

109 

7.8 

May 18/77 

1,003,982.19 

1,000,000.00 

19 

7.6 

May 14/77 

2,002,095.89 

2,000,000.00 

5 

7.6 


$20,226,393.27 $19,997,265.01+ 
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2. SINKING FUND TRANSACTIONS (PURCHASES) 


(FINANCE: A-7 - 5) 


Maturity 
Date 


6 
7 
7 
13 
13 
15 


Type of Security 
Debentures 


City of Vancouver 6.00% June 15/80 
City of Vancouver 10.0% Dec. 16/94 
City of Vancouver 6.00% June 15/80 
City of Vancouver 5.00% May 1/78 
City of Vancouver 9.25% Sept. 1/90 
City of Vancouver 6.25% Apr. 15/80 


Type of Security 


Maturity 
Date 


Maturity 
Value 


1,000.00 
50,000.00 

2,000.00 

5,000.00 
25,000.00 

1,000.00 

84,000.00 


Maturity 
Value 


Price 


93.65 
102.06 
93.50 
97.12 
97.375 
94.53 


Cost 


936.50 
51,030.00 
1,870.00 
4,856.00 
24,343.75 
945.30 

83,981.55 


Term Yield 
Yrs.Mos. % 


3/2 
17/8 

3/2 

1/1 
13/5 

3/- 


8.3 

9.75 

8.3 

7.9 

9.6 

8.35 


Chartered Bank Deposit Receipts £ Government Notes 

15 Royal Bank of Canada Apr. 18/77 $ 450,258.90 
15 B.C. Hydro £ Power 

Authority Apr. 29/77 501,152.74 


Cost 

$ 450,000.00 
500,000.00 


Days 

3 
11 


7.00 
7.65 


951 

,411 

.64 

950 

,000.00 

$ 1,035 

,411 

.64 

$ 1,033 

,981.55 



3. CEMETERY CARE FUND (PURCHASES) 


Datie 
1— 


Type of Security 
Debentures 


Maturity 
Date 


Aprjil 15 City of Vancouver 5.5% Nov. 15/78 
15 City of Vancouver 5.5% Mar. 1/79 


Maturity 
Value 


$ 2,000.00 
1,000.00 

$ 3,000.00 


Price 


96.125 
94.875 


Cost 


Term Yield 
Yrs.Mos. % 


$ 1,922.50 
948.75 

$ 2,871.25 


1/7 
1/10 


8.15 
8.50 


(b) SUMMARY OF SECURITIES HELD IN GENERAL AND CAPITAL 
ACCOUNTS ONLY - AS AT APRIL 30, 1977. 

Type of Security Par or Maturity Value Cash or Book Value 

Short Term 

Chartered Bank Deposit Receipts 

and Government Notes $ 63,415,293.96 $ 61,555,277.98" 


The City Manager RECOMMENDS that the foregoing report of the Director of Finance 
be approved. 

CONSIDERATION 

5. 1977 Interim Funding Request - Vancouver City Planning 
City Planning Commission 

The Director of Finance reports as follows: 

"The Vancouver City Planning Commission has submitted an Interim operating 
budget for 1977, and has requested funding by the City in the amount of 
$22,7'»8. The following Is the detail, by category, of the proposed 
expenditures, together with the 1976 appropriations and actual expenditures. 


Cont'd 
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(FINANCE: A- 7 - 6) 


C ategory of Expenditure 


1976 


Actual 

Appropriation Expenditure 


T 


Amount by which 
1977 Request Exceec 
1977 1976 Actual 

Request Expenditure 

^ 


Office supplies and services 

2,000 

966 

3,000 

2,034 

Workshops, Seminars and 




973 

Conference expenses 

2,500 

1,527 

2,500 

Publ ic Meetings 

1 ,000 

553 

2,000 

1,447 

Refreshments for regular and 




1,048 

special meetings 

1,750 

952 

2,000 

Grant to Composite Committee 

2,500 

2,500 

2,500 


Honorarium to Executive 




776 

Co-ord inator 

13. 224 

13. 224 

14,000 

Tota 1 

$22. 97'* 

$19,722 

$26,000 

$6,278 


Less uncommitted and unexpended 
balance at end of 1976 fiscal year 

Total Funds Requested of City in 1977 


3.252 
$ 22.748 


The details of the previous years' expenditures have been reviewed by the 
Comptroller of Budgets & Research and are on file fn that office. 

The foregoing does not include the cost of secretarial staff. This staff, 
although devoted entirely to the Vancouver City Planning Commisston, is 
funded in the budget of the Planning Department, as follows: 


Clerk-Steno lit Cestabl ished by 

resolution of Council, Aug.. 10, 19721 

Temporary Help 
Fringe benefits 

Total Clerical Support Staff 


1976 
Expenditure 


11,340 
215 
1.371 

$ 12.926 


1977 
Budget 

~1 


11,340 

815 
1.410 

$ 13.565 


Total 1977 Direct City Costs of Vancouver City Planning Commission 
as detai led herein: 


V.C.P.C. Request 

Support Staff funded in Planning Department 


$26,000 
13.565 

$39.565 


The Director of Finance brings to Council attention that the request of the 
V.C.P.C. is for an interim budget and the budget will be subject to a 
further report when the Commission reports on its work plan for 1977- 
It is also noted that the Commission underspent their previous year budget 
by $3,252. Accordingly, it is RECOMMENDED that, if Council approve funding 
for the Vancouver City Planning Commission for 1977, the interim budget 
be approved at the 1976 level of $22,974 and be subject to further report 
back at the time of presentation of the 1977 work plan. The impact of this 
recommendation would be an expenditure of $22,974 less unexpended funds 
from the previous year of $3,252. for a net cost of $19,722. 


The City Manager submits the foregoing report of the Director of Fina 
for Council CONSIDERATION. 


FOR COUNCIL ACTiON SEE PAGE(S) lOL — . 
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MANAGER'S REPORT, MAY 20, 1977 (PROPERTIES: A9-1) 


PROPERTY MATTERS 


RECOMMENDATION 


1. Water Lot Lease - Rental Review 
LaFarge Concrete 


The Supervisor of Properties reports as follows: 

"City Council on October 19, 1971, authorized the City 
Engineer, Director of Legal Services and the Supervisor of 
Properties to enter into various agreements with Deeks- 
McBride (LaFarge Concrete Ltd.) in order to resolve the 
protracted negotiations relative to the Colimbia-Quebec 
Connector . 

One of the seven (7) Agreements authorized was for the City 
to lease to LaFarge Concrete Ltd. a water area West of this 
company's property, approximately 500 ft. X 175 ft. for 
berthing of barges. The term is for twenty (20) years with 
a right of renewal for a further term of twenty years. The 
rental is to be reviewed every five years and the first 
review date of the rental was established at October 25, 1976. 

Negotiations with representatives of LaFarge Concrete Ltd. 
respecting rental review have been in progress since 
September 1976. This extraordinarily long negotiation period 
has been required due to the lack of comparable rentals and 
the company's resistance to any substantial increase in 
rental. This lease agreement provides for arbitration of 
the rental if the two parties fail to agree on the amount. 
To this end the company obtained an independent appraisal 
confirming that the rentals should only increase marginally 
if at all. This appraisal and the resulting additional 
negotiations further delayed this matter. 

The present annual rental is based on a rate of S^s* per 
square foot for the 88,054 square feet occupied resulting 
in an annual rental of $4,828.56. 

Mr. McGinn of LaFarge has now agreed to accept a revised 
rental of $17,610.00 per annum which amount reflects a 20<? 
per square foot rate. 

This increase is considered satisfactory and representative 
of other City leases of comparable water area. 

It is recommended that the Supervisor of Properties be autho- 
rized to increase the rent to LaFarge Concrete Ltd. for a 
portion of Lot "A", D.L. 2037 and 2064 Plan #5568 to $17,610.00 
per annum for the five-year review period commencing October 
26, 1976." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Properties be approved. 
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2. Sale of 16' strip of City-owned land 

North side of 37th Avenue west of Sherbrooke 


The Supervisor of Properties reports as follows: 

"On September 26, 1972, Council resolved to widen 37th 

Avenue between Inverness and Fraser Streets and to sell 

the 16 foot surplus portions of the City-owned properties 

not required for road purposes to the abutting owners for 

consolidation with their own lots for the nominal sum 

of $100 plus survey costs, registration fees, etc. 

This action was confirmed on December 17, ]974 and to date 

six owners have taken advantage of the opportunity. 

An offer has been received to purchase the north 16 feet 

of City-owned Lot 19, Block 16, D.L. 668-670, Plan 1369 situated 

on the north side of 37th Avenue between Sherbrooke and Ross 

Streets from the owners of abutting lot 20^ who have agreed 

to dedicate the westerly two feet of their property required 

by the City Engineer for lane purposes. The City will 

prepare the plan of subdivision to consolidate the 16 foot 

strip with Lot 20 and dedicating the westerly two feet 

for lane purposes. 

It is therefore recommended that the north 16' of 
Lot 19 exc. the west 2 feet. Block 16, D.L. 668-670, 
Plan 1369 be sold to the owners of Lot 20, Block 16 
D.L. 668-670 subject to the following conditions. 

A. The purchaser to pay the purchase price of $100 

plus $200 to cover registration and administration 
fees and a portion of the survey costs. 

3 The City to prepare the subdivision plaui and the 

deed of land; any other documentation required to 

complete the transaction in tie Land Registry Office 
to be the responsibility of the purchasers. 

C. Purchasers to pay proportionate share of 1977 property 
taxes on Lot 19 from the date of Council approval 
of sale. 

Balance of Lot 19 will be dedicated for road purposes on the 
plaoi of subdivision. " 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Properties be approved. 


3. Proposed Demolition of 5512 Tyne Street 

The Supervisor of Properties reports as follows: 

"The assembly of lands by the City within the boundaries of Tyne, 
Euclid, Melbourne and Poster Streets to create a site for family 
housing was . completed some time ago and City Council on 
August 12, 1976 approved a rezoning of this site to CD-I to provide 
for this undertaking. On December 2, 1976 Council approved a 
recommendation of the Standing Committee on Housing and Environment 
that The Greater Vancouver Housing Corporation be requested to 
develop this site for family housing and they are currently 
involved in the planning of this project. 


Cont ' d 
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Clause #3 continued ; 

One of the properties purchased for this site is developed with an 
older type residence known as S^12 Tyne Street. It has been rented 
on a month to month basis pending a final decision on the disposition 
of the site. The current tenant has advised the Supervisor of 
Properties that he has obtained facilities in a low cost housing 
project and is vacating the City house on or before May 31, 1977. 
This is a most appropriate time for this to occur and the Supervisor 
of Properties requests authority to arrange for the demolition of 
the house and consolidate the site for the Housing Project. The 
Heritage Group have been advised of this proposal ajid have no 
objections to this undertaking. 

It is therefore recommended that the Supervisor of Properties be 
authorized to call for tenders for the demolition of 5512 Tyne Street 
in the normal manner, with the costs of demolition to be charged to 
the P.E.F. account #5927/9820." 

The City Manager RECOMMENDS that the foregoing recommendation of the Supervisor 
of Properties be approved. 


4. Rent Abatement - Fire Damaged Rooms 
889 Seymour Street 

The Supervisor of Properties reports as follows: 

"The property at 887 and 889 Seymour Street, legally described 
as Lot 21, Block 63, D.L. 541 was acquired by the City for 
the Property Endowment Fund. This property is located next 
to the Orpheum Theatre and consists of a three storey non- 
basement frame building. 

The main floor (street level) is leased for a club premises 
and the second and third floors are leased for a hotel/rooming 
house. The building is sprinklered for fire protection. 

On February 27, 1977, a fire occurred in a light well which 
resulted in two rooms on the second floor and two rooms on 
the third floor being badly damaged. Two additional rooms 
on the second floor were water damaged and could not be 
immediately re-occupied. Subsequently, the premises were 
inspected by the Health Department who suggested that 
consideration be given to covering and sealing off the 
windows and to padlocking the doors to prevent re-occupation 
of the rooms. The four rooms are below standard, being 
"inside rooms" with windows opening into an inadequate 
window well which faces the walls of the Orpheum Theatre. 

The permanent loss of the four fire-damaged rooms was 
discussed with the lessee who agreed to allow the City to 
padlock and seal off the rooms. The present basic rental 
for the hotel/rooming house is $900.00 a month. To compensate 
the lessee for loss of rental income for the four rooms, a 
rental reduction to $735.00 a month as of March 1, 1977, 
after taking into consideration the lessee's fixed costs to 
operate the premises, was considered fair and reasonable. 
In addition, a rent credit in the amount of $36.00 per room 
per month for the temporary loss of the two water damaged 
rooms for two months until repairs could be completed is 
reasonable. The lessee has agreed to pay this adjusted 
rental. 
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Clause #4 continued: 


Recommendation : 

That the rent for the hotel/rooming house at 889 Seymour 
Street be reduced from $900.00 a month to $735.00 a month 
effective March 1, 1977, subject to the four fire-damaged 
rooms being sealed off and padlocked by the City and a 
total credit of $144.00 for two months be allowed for the 
temporary loss of income for the two water damaged rooms." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Properties be approved. 


FOR COUNCIL ACTION SEE PAGE(S) .../C^ 
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M.iy 19 1 li, 197 7 

TO: Vancouver City Council 

SUBJECT: Federal Grant - Fishermen's Market 

CLASSIFICATION: -RECOMMENDATION 

City Council on May 10th, 1977 was advised that the Federal Government 
had announced a grant of $400 , 000''' towards the Fishermen s retail 
market in Gastown. In order to complete the project by July 1st 
to be of advantage in 1977, City Council on May 10th passed the fol- 
lowing motion: 

"That Council proceed with the establishment 
of a Fishermen's retail market in Gastown, and 
the City Manager be authorized to award a 
contract in this regard for a sum not to exceed 
$45 0,000" being the amount granted by the 
Federal Government." 

^••The actual amount granted by the Federal Government 
was $400, 000, not $45 , 00 as stated in the Resolution. 
The estimated cost of the project is $400,000. 

The City Manager, in accordance with Council's instructions of 
May 10th, 1977 has approved the awarding of a management contract. 
The urgency of issuing the contract was due to the necessity of 
securing certain materials immediately, in order to meet the tight 
construction schedule required to complete the project. 

A review of the information received from the Federal Government to 
date has indicated a problem regarding the financing of the proposal, 
in that there are certain conditions attached to the Federal grant 
which are stated as follows: 

'Therefore it shall be a condition of the Federal 
grant to the Fishermen's Market that there be 
negotiated with the City and the NHB an agreement^ 
that they support the establishment of the Farmer s 
and Craft Market on Granville Island, and further, 
that they undertake to do whatever- is in their _ 
respective power to avoid competition or conflict 
between the two markets.' 

The above condition is the result of the Federal Government ' s desire 
not to fund competing markets within the City and, more specifically, 
the Granville Island redevelopment plans which include a proposed 
Farmer's and Craft Market. 

Director of Finance 

The Director of Finance advises that, pending an agreement with the 
Federal Government that would satisfy the conditions as stated above, 
it will be necessary to reserve City funds on an interim basis. 
The City cannot enter into a contract unless there are authorized 
funds provided and, since the Federal Government grant is conditional, 
Citv funds will be required to be set aside. It is noted that 
meetings have been held at the staff level with the Federal Government 
and a draft agreement has been prepared which is forwarded with 
this report. The Director of Finance recommends that the source 

of the interim financing of $400 , 000 be Revenue Surplus. 

Ratification of Actions by Citv Manager 

As stated previously. Council authorized the City Manager to enter 
into a contract for construction of the Fishermen's Market. Several 
problems arose in working towards the contract. However, to avoid 
delay in the tightly scheduled project, the City Manager took the 
following steps: 

(1) Signed a management contract recommended by the City Architect 
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ENQUIRIES AND OTHER MATTERS (cont'd ) 

Alderman Sweeney - enquired with respect to the Council 

Indigent Burials receiving a delegation from the Under- 

takers' Association in the matter of 
indigent burials. It was reported the 
Board of Administration was submitting 
information to Council on the matter at 
the next meeting, including the request 
of the undertakers to appear. 


enquired with respect to a report on 
certain matters raised by Mr. Garde B. 
Gardom, Barrister, in a letter dated 
October 14th respecting certain specific 
services in the Salish Subdivision and 
Village. 

The City Clerk and Board of Administration 
advised such letter has not been received 
by them. 

His Worship agreed to expedite consider- 
ation of the matter. 


referred to an article in the 'Courier' 
by Aldermen Phillips, Hardwick and 
Calder stating that a newspaper editorial 
was in error in reporting that debts 
resulting from the borrowing of money 
are a first charge on real estate. 
The Alderman requested the Corporation 
Counsel's comments. 

Mr, Baker advised that if the City failed 
to meet its obligations on bond issues, 
the taxes could be increased to meet such 
obi igations . 


MOTIONS (cont'd ) 

4. Resident Parking: 

2600 block Triumph Street 

MOVED by Aid. Wilson, 

THAT the parking for residents only provision be made applicable 
throughout the 2600 block Triumph Street. 

(Notice) 

Notice was called and recognized by the Chair, 


NOTICE OF MOTION 

Alderman Broome and Alderman Linnell submitted the following 
Notice of Motion, which was recognized bj^ the Chair: 

1. Assistance to Urban Municipalities 


MOVED by Aid. Broome, SECONDED by Aid. Linnell 

THAT WHEREAS in the Speech from the Throne, delivered on 
October 8, 1970, among other things, it was stated: 

'One of the greatest of the challenges to individuality comes 
from the increasing pressures of urban living. It is 
estimated that eighty per cent of the population of Canada 
will be resident in a few laree cities by the end of this 
century, 

cont 'd 


Alderman Linnell - 
Certain Services: Salish 
Subdivision and Musqueam 
Village 


Alderman Broome - 
Borrowing Debt Charge 
on Real Estate 


May i9.th, 19 7 7 


iji ot'clnt' to pi'0(KM--c] with t:li<^ o s r.o rvt i .1 "I ;;to[)t; which c^ontr'ol 
l.hc coini-)J(U ion >l.jt(^ ol I he pco 1 (^'-- t. • Tliis, in t'llocl, re:; u .1.1 od 
i.n the City 00mm i. I. I. i.ng luiulr. in-ior- to llio I i lui ! i r.at i on ot t.ho p,rcn\l 
<.]c.\ d :i .1 ; ; . 

(';) Requested the llreclot' of rinance Lo prepare a repoi't^lor the May 2'* 
Council meeting recommending that, an interim allocation of funds 
be provided to proceed with the project prior to reaching agreement 
on the conditions of the grant with the Federal Government and the 
NHB. This has been done and is included in the previous section 
of this report. 

(3) Met with the local Federal representative, Legal Department, Plan- 
ning Department and the Finance Department regarding the conditions 
of the grant. That meeting resulted in a draft agreement being 
prepared that was acceptable to the local Federal Government 
representative, and he has agreed that he will recommend the 
agreement to Ottawa. The major aspects of this agreement are: 

a) General agreement by the City insofar as it is within its 
power to avoid competition between the Gas town Fishermen's 
Market and the Granville Island Market. 

b) Limitations on the type of goods to be sold at _the Gastown Fish 
ermen's Market to achieve complementary operation of the 
Gastown and Granville Island Markets. 

c) City acceptance in principle insofar as it is legally possible, 
of a Farmer's and Crafts Market operation on Granville Island. 

(4) Obtained approval from the NHB for the City to enter onto their _ 
lands for purposes of constructing the. market, subject to certain 
conditions which are still being negotiated. 

Comments : 


Council should be aware that: 

a) The Gastown Market is an interim arrangement and under the present 
arrangements may only be in operation until December 31st, 1978. 

b) An attached memorandum from the Mayor suggests modifications to 
the agreement. 

Re commendation 

The City Manager RECOMMENDS as follows: 

1. That the amount of $400,000 be allocated from Revenue Surplus 
pending the approval of an agreement between the City of Vancouver, 
the Federal Government and the NHB that will satisfy the conditions 
as laid out by the Federal Government for the proposed Fishermen's 
Market. The funds are to be returned to Revenue Surplus when the 
agreement is signed. 

2. That the Council ratify the actions of the City Manager as stated 
in the report . 

3. That Council approve in general the terms of the attached proposed 
agreement between the City, the National Harbours Board and the 
Minister of State for Urban Affairs, with the final agreement to 
be acceptable to the Director of Legal Services and including the 
modifications suggested by the Mayor in the attached memorandum. 


FOR COUNCIL ACTION SEE PAGE(S) 
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May 19, 1977 

TO: Vancouver City Council 

SUBJECT: Queen Elizabeth Theatre Restaurant 
CL-'\SSIFI CATION: RECOMMENDATION 

On April 21, 1977, Council resolved: 

"THAT the lease for the Queen Elizabeth Theatre restuarant 
be awarded to Mr. "Niki" Wisniewski." 

In accordance with the terms of the tender call, this Council resolution was 
not a contractual commitment but an approval in principle subject to negotiation 
of acceptable lease terms with City officials. The following conclusions have 
been agreed to after extensive discussions: 

1 Wholly at his own expense, the lessee shall carry out a general refurbishing 
of the restaurant and banquet room. He shall also be responsible for the 
installation of a sign for the restaurant, provided however, the sign must 
first be approved by the Urban Design Panel and the Auditorium Board. 

\ 

2 The City shall carry out the following work at City cost: 

a) supply an ice-maker for the kitchen at an approximate cost of $8,000. 

b) paint the kitchen at an approximate cost of $1,000. 

c) overhaul the kitchen equipment at an approximate cost of $2,000. 

d) replace patio furniture at an approximate cost of $10,000. 

3 In the lobby area, the parties shall change the door, construct a partition 
wall, and install drapes and carpeting at an approximate cost of $5,000; 
the City shall bear one-half of the cost of this work to a maximum of 
$2,500 and the lessee shall bear the balance. 

The City shall be responsible for 50% of the cost of the following improve- 
ments to the building which will be of mutual benefit: 

a) installation of wiring and lighting fixtures in the lobby, restaurant 
and patio area including wiring for a barbecue at an approximate cost 
of $5,000. 

b) installation of an entrance canopy at an approximate cost of $1,500. 

c) installation of a patio canopy at a maximum cost of $20,000. 

d) the services of a mutually acceptable consultant retained to design the 
renovations and improvements at an approximate cost of $8,000. 

5. The City shall underwrite all shared costs; the lessee to reimburse the 
City either upon completion of the work or by incorporation of an additional 
charge in the lease to amortize the lessee's share in a manner acceptable 

to the Director of Finance. 

6. The term of the lease to be three years with the lessee having the option 
to renew for a further three years. Fixed monthly rental payments will 
apply over the initial three years; the City to have the option of either 
fixed rental payments or 10% of the gross sales during the second three- 
year portion, as previously reported to Council. 


-2- 

As noted to Council on April 21, most of the bidders noted a deficiency in the 
air conditioning. Your officials were unable to resolve the queistion of which 
party should be responsible for this $26,000 item, Mr, Wisniewski feels the 
City should absorb the entire cost. 

The Administrative Analyst RECOMMENDS Council require that one-half the cost 
of air conditioning be amortized into the lease payments over a fifteen-year 
term, to the satisfaction of the Director of Finance, 

The Theatre Manager RECOMMENDS that the City be wholly responsible for the 
installation of air conditioning. 

SUMMARY 

Renovations to the restaurant requiring a total appropriation of $86,500 
of City funds are necessary, $19,750 of which will be recovered from the 
lessee either directly or by incorporation of an additional charge in the 
lease. If Council accepts the recommendation of the Administrative Analyst, 
a portion of the cost of air conditioning will also be recovered in the 
current lease. 

The City Manager RECOMMENDS that $86,500 be appropriated from Contingency 
Reserve for carrying out the aforementioned work in accordance with the 
above report, and that in accordance with the Administrative Analyst's 
■■ecommendation, one-half the cost of the air conditioning be amortized into 
che lease payments over a fifteen year term. 


FOR COONCil ACTION SEE ?kGl{S) J.Q2. 
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PART REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


I 


MAY 5, 1977 


A meeting of the Standing Committee of Council on Community Services 
was held on Thursday, May 5, 1977, in Committee Room No. 1, Third 
Floor, City Hall, at approximately 1:30 P.M. 

PRESENT : Alderman Rankin 
Alderman Bellamy 
Alderman Ford 
Alderman Marzari 


ABSENT : 


COMMITTEE CLERK : 


Alderman Gerard 
H. Dickson 


INFORMATION 

1. Requests for Surplus City Furniture and Equipment 

a) The Committee had before it for consideration a form (copy 
circulated) in which the Director of Social Planning recommended 
the Committee approve the sale of surplus City furniture and equip- 
ment valued at $790.00 to Native Counselling & Referral Centre tor 
$84.53. 

Under procedures approved by City Council on April 23, 1975, 
the Committee has authority to approve the sale of surplus City 
furniture and equipment to non-profit organizations for $10.00 or 
10% of auction value. 

Following discussion, it was 


RESOLVED 

THAT the request of Native Counselling & Referral 
Centre for surplus City furniture and equipment 
valued at $790.00 be approved and the furniture 
and equipment be sold to the organization for $84. 


b) The Committee had before it for consideration a form (copy 

circulated) in which the Director of Social Planning recommended 

approval of the sale of surplus City furniture and equipment value 

at $1109.00 to the Circle Craft Cooperative for $118.66. 

Following discussion, it was 

RESOLVED 

THAT the Committee approve the request of the Circle 
Craft Cooperative for surplus City furniture and 
equipment valued at $1109.00 and the furniture and 
equipment be sold to the organization for $118.66. 


Continued 
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RECOMMENDATION 

2 . Grandview Youth Recreation Project 

The Committee had before it for consideration a Manager's 
Report dated March 10, 1977 (copy circulated) in which the Super- 
intendent of Parks & Recreation reported on the history of the 
Grandview Youth Recreation Project which began on November 1, 197 3 
and has been funded by civic grants administered by the Park Board. 
The Superintendent of Parks & Recreation recommended continued 
funding of the program in the amount of $19,901.00 to allow it to 
continue operating at its present level from April 1, 1977 to 
December 31, 1977. 

In the report, the Director of Social Planning commented on the 
program effectiveness and other factors of the program and con- 
curred that Council should continue funding the program. 

It was noted in the report the current budget request includes 
$667.00 to cover school rentals, and the City Manager recommended 
approval of funding of $19,234.00 ($667.00 less than recommended 
by the Superintendent of Parks & Recreation) . 

Representatives of the Park Board and the Social Planning 
Department appeared before the Committee on this matter, and 
following brief discussion, it was 

RECOMMENDED 

A. THAT City Council approve funding of $19,234.00 
for the Grandview Youth Recreation Program for 
the period April 1 to December 31, 1977, the 
source of funds being contingency reserve. 

B. THAT Council urge the School Board to permit 
free use of school facilities for the Grand- 
view Youth Recreation Program. 

C. THAT the Superintendent of Parks & Recreation 
make application for Canada Assistance Plan 
cost-sharing for the Grandview Youth Recreation 
Program. 


3. Cordova House - Staffing 

The Committee had before it for consideration a Manager's 
Report dated May 5, 197 7 (copy circulated) in which the City 
Administrative Analyst and the Supervisor of Properties proposed 
an addition to staff and equipment at Cordova House in anticipa- 
tion of Provincial Government recognition of the type of service 
delivered at Cordova House. 

The report recommended an immediate increase of 7 permanent care 
workers, a part-time building cleaner, a part-time clerk and purchase 
of an additional $1000.00 for medical supplies. Previously, the 
City agreed to a staff level of 19 persons to operate Cordova House. 

Appearing before the Committee on this matter were the 
Administrative Analyst, the Supervisor of Properties, the Adminis- 
trator of Cordova House and the Nursing Co-ordinator . 

During consideration of this report, there was general agree- 
ment that owing to the nature of persons housed at this facility, 
an increase in the staff level is necessary and that discussions 
will have to be held with the Provincial Government regarding the 
final staff level of the facility. 


(I - 2) 
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Clause No. 3 Continued 

It was noted in the report that the City Manager recommended 
approval of the additional staff with funding from contingency 
reserve only as an emergency measure and on the condition that 
immediate talks be held with the Provincial Government to ask 
the senior government to assume all costs of this and further 
staff increases. 


Following consideration, it was 


RECOMMENDED 

A. THAT Council approve the following: 

i) That five Adult Care Workers and two Registered 
Nurses be added to staff at Cordova House at an 
annual cost, including fringe benefits, of 
$94,700.00; an additional $43,060.00 in 1977 
(at 1976 pay scales). 

ii) That an allowance be made for a Building 
Cleaner to be hired for Cordova House on a 
casual basis at an annual cost of $10,520.00; 
the cost in 1977 being $5,260.00. 


iii) That an allowance be made for a permanent part- 
time (50%) clerical position to be established 
at Cordova House at an annual cost of $5,420.00; 
the cost in 1977 being $2,710.00. 

iv) That an expenditure of $1,000.00 be approved for 
the purchase of such items as oxygen delivery 
equipment, resuscitator , stethoscope, industrial 
first aid kits, etc. for Cordova House. 

B. THAT approval of the foregoing additional staff and 
equipment be funded from Contingency Reserve as an 
emergency measure and that approval is on the under- 
standing that immediate talks are held with the 
Provincial Government to request it to assume costs 
of this and any further staff increases. 

C. THAT the City Manager report back to the Community 
Services Committee on the negotiations and the status 
of Cordova House by October 1, 1977, including con- 
sideration at that time of reducing the number of 
tenants with severe problems, if adequate supervision 
cannot be funded. 


4. Victory Hotel - Verbal Report 

A member of the Social Planning Department staff appeared 
before the Committee and reported that St. James Social Service, 
housed in the Victory Hotel, may be forced to close if an operating 
subsidy of approximately $1000.00 per month cannot be obtained. 

The Social Planning Department representative was instructed 
by the Chairman to prepare a report to the Committee on the sub- 
sidy required for the continued operation of this service. 


The meeting adjourned at approximately 3:25 P.M. 

FOR COl',NCIl ACTiON SEE PA6E(S) .../P8 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 

May 5, 1977 

A meeting of the Standing Coiranittee of Council on Finance and 
Administration was held in the No. 3 Committee Room, third floor. 
City Hall on Thursday, May 5, 1977 at approximately 3:30 p.~ 

PRESENT: Mayor Volrich, Chairman 
Alderman Brown 

Alderman Marzari 

Alderman Puil 

ABSENT: Alderman Gerard 
Alderman Gibson 

COMTHTTEE CLERK: G. Barden 


R ECOMJ^IENDATION 

1. Exemption from Real Property Taxation of Property 

Belonging to Municipal Government, School Districts, 
Universities, Hospitals, Charitable Organizations, 
Churches, etc. — ■ 

City Council when considering a Manager's report on the results 
of the Commission of Inquiry on Property Assessment and Taxation m 
B.C. (McMath Commission) referred the following two items to the 
Finance Committee for report: 

(i) The matter of schools paying general purposes taxes 
to the City, and the City paying school taxes on its 
property to the School Board. 

(ii) The matter of taxing universities, colleges, theological 
colleges, hospitals, charitable organizations and 
churches . 

The Committee considered a Manager's report dated April 12, 1977 
(cooy circulated) wherein the Director of Finance reported on the 
Exemption from Real Property Taxation of Property Belonging to 
runicipal Government, School Districts, Universities, Hospitals, 
Charitable Organizations, Churches, etc., the City of Vancouver's 
position presented to the Commission, and recomir.endations ot the 
Commission of Inquiry. 

It was reported that it is not yet clear how Bill 31 will affect 
the exempt status of City-owned property which is occupied f . °ther 
than municipal purposes and the Committee felt that consideration of 
this Category should await clarification. 

It was noted that a report has been requested on a public-use 
^^oning being created for parks, churches, etc. and the Committee pre- 
ferred to defer consideration of this Category pending the report. 


!Z 


Followinq further consideration it was 


P^ECCr'IJEMDED 


r THAT Council request the Province to continue the exempt 
status of City-owned property in use for Civic purposes 
and School Board property in use for school purposes. 

B THAT Council request the Province to remove the exempt 

status of all hospitals and provide the required additional 
financial assistance to hospitals through appropriate 
increased Provincial grants. 

Cont'd . . . 


standing Committee of Council 
on Finance and Administration 
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Clause #1 continued : 

C. THAT consideration of the following be deferred: 

(i) Council request the Province to continue the exempt 
status of City-owned property which is occupied for 
other than municipal purposes (leased to a second party) 
at least for those properties leased out for a term of 
under three years, but preferably for all such proper- 
ties, with certain exceptions such as False Creek where 
the »City specifically requests taxable status. 

(ii) Council request the Province to retain the Vancouver 
Charter provisions providing exempt status for charit- 
able and non-profit organizations, with the exception 
of senior citizens' housing, \-hich will be considered 
separately by Council at a later date. 

(lii) The question of removing the exerp.pt status of univer- 
sities, colleges, theological colleges, churches, 
temples and synagogues. 


^ 0| 

II - 2 


(At this point in the meeting the Mayor left due to other 
comiriitments resulting in loss of a quorum, therefore, the following 
report from Alderman Brown, Chairman, Alderman Marzari and Alderman 
Puil is submitted to Council for CONSIDERATION.) 


2 . Britannia Society $6,500 - Special Program Allowance 

In June, 1975 City Council approved a program expenditure of 
$6,500 subject to review in April, 1976 since it is intended to be 
a continuing program at Britannia. Due to the late opening of the 
Britannia Centre the review date was extended. 

The Committee considered a Manager's report dated April 26, 1977 
(copy circulated) wherein the Director of Social Planning requested 
approval of $6,500 for Special Program Allowance for 1977 and future 
inclusion of this item in Britannia's annual budget. 

It was noted that community associations usually assume responsi- 
bility for funding such program expenditures from internally generated 
sources and that Britannia had recently raised $6,200 from a "Las 
Vegas" night. 

Representatives of Britannia reported that the "Las Vegas" night 
was a joint venture of the Britannia School, Britannia Alumni 
and the Britannia Society, and the funds did not go a long way as they 
had to be shared amongst the groups. They felt they would be penalized 
for raising funds if the Special Program Allowance was subsequently 
terminated by the City. They added that the "Las Vegas" funds would 
by no means meet the City's obligations to give leadership to action 
on unmet social needs in the Grandview-VJood lands and Strathcona 
communities, the purpose for which the City dollars were granted. 
It has always been acknowledged that the Britannia Society has the 
authority and the responsibility to raise funds independently. The 
Special Program funds are in a form of minimum insurance that gives 
them some capacity to respond to the community. The funds reflect the 
City's contribution to Britannia's work and they urged members of the 
Finance Committee to continue their funding. 

Following further discussion it was 
RECOMMENDED 

THAT the $6,500 Special Program Allowance for Britannia 
Society be continued for 197 7 as described in the Manager's 
report of April 26, 1977. 


Cont'd 
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3. Britannia Community Services Centre - 
Co iTimunity Relations Budget 

I'he Committee considered a Manager's report dated April 20, 1977 
(copy circulated) . on the Britannia Community Services Centre's request 
that their Community Relations Budget be funded at an increase from 
the current approved level of $4,900 to $11,800 annually and that it 
be included in the Society's annual operating budget in future years. 


3 977 Propos ed Budget 

(a) Newsletter and program directory: 
4 @ $1,400 = $5,600 

2 @ $1,100 = $2,200 = $7,800.00 

(b) Site Guide and information pamphlet = 500.00 

(c) Commercial advertising and printing 

for pool and rink = 3,000.00 

(d) Community involvement & elections = 500.00 

$11,800.00 


It was noted that other community centre associations pay for 
similar community relations costs out of their own resources and that 
Britannia Community Services now has the capability of generating 
such funds . 

In connection with the advertising of rinks and pools it was 
reported that use patterns show these facilities are used by people 
from other areas of the City, there is a large amount of cross-usage. 
The Committee felt advertising for rinks and pools should be part of 
the Park Board advertising. 

Following further discussion it was 

RECOMMENDED 

THAT City Council approve an amount of $8,800 for the continu- 
ance of a Community Relations Budget at the Britannia Community 
Services Centre not to include ice rink and pool advertising. 


4 . Budget for Interim Cultural Advisory Committee 

The Committee considered a Manager's report dated April 26, 1977 
(copy circulated) wherein the Director of Social Planning requested 
$500 for the Interim Cultural Advisory Committee's work to be added 
to the Social Planning Department's budget for the following purposes: 

Various arts conference fees for members $250 
Travel and per diem $425 
Miscellaneous expenses $100 

$800 . 

It was 
RECOMMENDED 

THAT City Council approve a budget of $800 for the Interim 
Cultural Advisory Committee's work as outlined above. 


Cont'd 
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5 . Her Majesty Queen Elizabeth's Royal Silver Jubilee 

A letter dated March 31, 1977 from the Mayor of the Borough of 
Richmond upon Thames (copy circulated) suggested a contribution of 
$600 towards the cost of a plaque in honour of Her Majesty Queen 
Elizabeth's Royal Silver Jubilee. 

It was 

RECOMMENDED 

THAT the request for $600 towards a plaque for Her Majesty 
Queen Elizabeth's Royal Silver Jubilee be turned down. 


The meeting adjourned at approximately 4:30 p.m. 


* 
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Regular Council, October 27, 1970 

NOTICE OF MOTION (cont 'd) 

Assistance to Urban Municipalities (cont'd) 

By comparison with the recent past, this is a new face of 
Canada bringing with it a new accumulation of problems. 
One of those problems is the need for adequate housing, 
another the provision of the many services necessary in 
an urban environment. Much progress has already been 
attained in these areas, but much more remains to be done. 
To solve the problems will require an ever- increasing share 
of the nation's financial resources; not to solve them to 
permit unmanaged growth, would result in an unacceptable 
drain on the nation's human resources. To foster co- 
ordination of the activities of all levels of government, 
and to contribute to sound urban growth and development, 
the Government proposes the re-organization of its urban 
activities under the direction of a Minister of State for 
Urban Affairs and Housing, The Government seeks, by making 
rational its efforts in these fields, and through con- 
sultation with those mostly concerned, to help Canadians 
reach and implement the decisions that will determine their 
urban future," 

AND WHEREAS Mayor Dent of Edmonton, President of the Canadian 
Federation of Mayors and Municipalities, stated, on behalf of that 
organization, that: 

"The Canadian Federation of Mayors and Municipalities 
welcomes the Federal Government's decision to name a 
Minister of State responsible for Urban Affairs and 
Housing, We believe that the move, as outlined in the 
Throne Speech, constitutes a firm and responsible commit- 
ment on the part of the Federal Government to do its fair 
share in meeting all Canadian government's common 
responsibilities towards the Canadian Urban Dweller," 

AND WHEREAS the provision of rapid transit represents a major 
priority in the servicing of large urban metropolitan areas; 

AND WHEREAS the Hon, Dan Campbell, Minister of Municipal 
Affairs, stated that the Provincial Government would contribute 
up to 37^0 of the cost of providing such a transit system for 
the Vancouver metropolitan area; 

AND WHEREAS the Vancouver Sun, in its issue of October 24, 1970, 
reports that the Hon, Arthur Laing stated that 

"the Federal Government has no intention of helping to pay 
for Greater Vancouver's proposed $300-million rapid transit 
system" 

THEREFORE BE IT RESOLVED THAT the Vancouver City Council 
request from the Prime Minister of Canada clarification as to 
whether the Speech from the Throne represents government policy 
in regard to assistance to urban municipalities, as the statement 
by Mr. Laing seems to repudiate this policy, 

(Notice) 

(Alderman Wilson suggested to Alderman Broome he may 
wish to raise this matter in the meeting of the Standing 
Committee on Transportation on Thursday, October 29th, 
when this whole question will be under review) , 



The Council adjourned at approximately 3:30 p,m, 

*** 


1 


194 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


MAY 12, 1977 


A meeting of the Standing Committee of Council on Planning 
and Development was held in the No. 1 Committee Room, Third Floor, 
City Hall, on Thursday, May 12, 1977 at approximately 1.30 p.m. 


PRESENT 


ABSENT 


CLERK TO THE 
COMMITTEE 


Alderman Harcourt, Chairman 
Alderman Brown 
Alderman Puil 

Alderman Gibson 
Alderman Kennedy 


M.L. Cross 


RECOMMENDATION 


1. Status of Major Development Permit Applications 

Mr. A. Floyd, Development Permit Group, presented a verbal 
report on the status of the following development permit applica- 
tions: 


(a) DPA #77217 

(b) DPA #77234 

(c) DPA #77317 

(d) DPA #77319 

(e) DPA #77164 

(f) DPA #77435 

(g) DPA #77423 

(h) DPA #77533 


1331 Nelson St. - 3-storey apartment building 
containing 20 dwg. units - 15 underground parking 
spaces. 

1275 W. 6th Ave. - alter existing building for 
offices with recreation amenity area for adjacent 
residents 100 parking spaces proposed. 

5512 Tyne St. - erect 33 unit apartment and town- 
house development. 

3 875 W. 2nd Ave. - erect 33 unit townhouse 
development. 

1195 W. 8th Ave. - alter and change use of exist- 
ing warehouse and office building to institutional 
use (Vancouver Neurological Centre) . 

1725 Wallace - construct 20 unit co-operative 
housing project. 

1280 Nicola St. - erect 23 unit 3-storey plus 
loft apartment. 

955 Burrard St. (YMCA) add to 4th floor - 
construct two handball courts. 


RECOMMENDED 


THAT the verbal status report on major development permit 
applications be received. 


Continued 
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2 . Monthly Status of Rezoning Applications 

The Committee considered a memorandum dated May 9, 1977 from 
the Zoning Planner forwarding the monthly status report of 
rezoning applications as of May 5, 1977 (on file in the City Clerk's 
office) . 

There was a short discussion on public hearings to be held 
in the summer months and the Committee agreed that due to the fact 
that many of the public are away in the months of July and August, 
Public Hearings should be arranged for Council evenings to consider 
only non-controversial items. 

RECOMMENDED 

THAT the monthly status report of rezoning applications 
as of May 5, 1977 be received. 


3 . Proposed Consultant Study - King George School Site 

The Committee considered an extract of the Minutes of the 
Vancouver Heritage Advisory Committee meeting of April 12, 1977 
(on file in the City Clerk's office) in which the Heritage 
Committee recommended: 

"That the Standing Committee on Planning and Development 
be requested to commission a consultant to study the 
King George School site, such study to indicate the 
physical and economic implications of retaining King 
George School." 

Present for the discussion were Mrs. J. Fleming, Chairman of the 
Vancouver Heritage Advisory Committee and one of the members, 
Mr. N. McKenzie. 

Mr. McKenziie stated that it is his understanding that the 
School Board have done an economic study on a development proposal 
which does not include the retention of King George School. The 
Heritage Committee feels that there should be a comparative 
economic study done on a development proposal that retains the 
building. 

Mr. Spaxman noted that the Department could report in a 
matter of weeks on alternatives for the site and what a consultant 
would be required to do. The study should cover an approximate 
six block area surrounding the school. 

After discussion the Committee 

RECOMMENDED 

THAT this matter be deferred for the Director of 
Planning, in consultation with the Director of Finance, 
to meet with School Board staff to prepare an outline of 
a comparative economic study for the development of the 
site and surrounding area, retaining King George school, 
to include terms of reference, costs, possible sharing 
of costs, timing, etc. for report back in three weeks 
time . 


Continued 
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4 . The Aquatic Community Study 

The Committee considered a report dated April 20, 1977 (on 
file in the City Clerk's office) which the City Manager submitted 
for Information. In the report the Director of Planning advises 
that the purpose of the report is to advise Council of the L.I.P.- 
funded research study originally entitled "Houseboats on the Water- 
front". The project was started February 1, 1977 and would be com- 
pleted by the end of July 1977. The study involves past contro- 
versies over proper use and control over waters adjacent to the 
City including False Creek and Coal Harbour, and includes survey- 
ing existing literature, a physical count of existing float homes 
and float home marinas, written and personal contacts with 
persons and organizations interested in the waterfront, a socio- 
economics survey of current water dwellers and. a float home atti- 
tude survey of land dwellers . 

An informational brochure (on file in the City Clerk's office) will 
be circulated to interested persons and groups in the City 
requesting comments on the following issues: 

(1) What is a float home? 

(2) Jurisdictional overlap. 

(3) Taxation. 

(4) Who would choose to live on a float home? 

(5) Areas needing standardization. 

(6) Should float homes be permitted on the Vancouver 

waterfront? And if so, where? 


RECOMMENDED 

THAT the report of the City Manager dated April 20, 1977 
be received. 


5. Status Report on Government Assisted Housing in the 
City of Vancouver 

The Committee considered a report dated May 4, 1977 (on file 
in the City Clerk's office) which the City Manager submitted for 
Information. In the report the Director of Planning provides a 
summary of Government assisted activities indicating that a total 
niomber of 2215 units sponsored by non-private agencies and 2213 
units sponsored by the City of Vancouver are either completed, 
under construction or in the planning/seeking approval stage. 
Of the total of 4378 units 1670-1693 are for families, 1921-1925 
are for seniors and 764-783 are for other housing. There are a 
total of 2350 units initiated by the private market under' the 
Assisted Rental and Assisted Home ownership Programs. Of this 
total 311 units are two to three bedroom family accommodation 
and 2039 units are adult bachelor/one bedroom accommodation. 

The report noted that an analysis of the 2056 units proposed 
for development under the Federal/Provincial Assisted Rental 
Program has been completed. Under this program developers receive 
loans to help bring monthly rent payments in line with other 
existing market rental units. The ARP Program has attracted strong 
response from developers and investors wishing to use tax shelter 
provisions. Only 8.5% of the proposed 2056 units are two to 


Continued 


197 


Report to Council 

Standing Committee of Council 

on Planning and Development 

May 12, 1977 (III-4) 


Clause #5 continued: 


three bedroom family units and the B.C. Housing Management 
Commission is arranging with developers to rent a portion (not ex- 
ceeding 25% of unit in a development) of the two to three bed- 
room units to families with children on a rent to income basis. 

Ms. A. McAfee, Housing Planner advised that if the Federal 
Government alters the Tax Act the amount of A.R.P. units being 
constructed will be reduced. 

The Chairman stated that the City of Vancouver has to formu- 
late its own housing goals and priorities and discuss with the 
Federal Government^ programs that would be necessary to make the 
goals work and how much money would be needed to accomplish the 
goals. Mr. R. Youngberg, Assistant Director, Area Planning stated 
that under the Residential Rehabilitation Assistance Program 
money is available to improve housing rather than removing good 
housing and replacing it with more expensive housing. 

The Chairman noted that Planning staff are preparing a report 
on what has happened in the Assisted Housing field, including 
A.R.P. , the type of people we are trying to house, etc. A report 
is also being prepared with recommendations for the Residential 
Rehabilitation Assistance Program. 


RECOMMENDED 

THAT the report of the City Manager dated May 4, 1977 
be received. 


6. . Guidelines for Multi-Family Housing 

The Committee considered a report dated April 25, 1977 
(on file in the City Clerk's office) which the City Manager sub- 
mitted for Information. In the report the Director of Planning 
advises that in October 1975 the City Department of Housing 
initiated a proposal call for projects suitable for housing 
families with children. During the following five months 200 units 
were submitted for 3-storey apartment buildings. C.M.H.C., the 
Provincial Department of Housing and the City Planning Department 
expressed concern that the proposed housing was not suitable for 
families. In April 1976 Council authorised the City Manager to 
retain a consultant architect to prepare criteria and guidelines 
for family housing. It was subsequently agreed that the Planning 
Department would prepare a first draft of the Guidelines for 
Family Housing with densities in excess of 25 units per acre. 

The multi-family housing study is designed to serve several 
purposes: 

- Increase our awareness of the impact of housing people in 
multi-family accommodation. 

- Provide a basis for a clearer assessment of the types of 
multiple housing environments the City is willing to 
encourage in the future. 

- Provide a document to assist both in-house staff charged 
with assessing development proposals and developers pro- 
posing to construct multi-family housing to better under- 
stand user expectations. 

- Provide a basis for assessing, and if necessary, revising 
zoning standards to better respond to multi-family housing 
needs in Vancouver. 

Continued 
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The first drafts of the guidelines have generated considerable 
interest and encouragement from senior levels of government and 
the Federation of Canadian Municipalities has granted $15,720 
to the City of Vancouver. The Planning Department has agreed with 
the Federation to use the grant to 

- Distribute the draft guidelines for comment and provision 
to a variety of persons knowledgeable in the field of 
housing, particularly with respect to the needs of 
families with children. 

- Assess several recently completed higher density projects 
in Vancouver to compare guideline recommendations with 
living experiences . 

- Review several projects with respect to the cost implica- 
tions of recommended and alternate designs and facility 
proposals . 

It is expected that the revised multi-family guidelines will 
be available by October 1977 for use by staff and persons developing 
multi-family housing in the City. 

RECOMMENDED 

THAT the report of the City Manager dated April 25, 1977 
be received. 


CONSIDERATION & RECOMMENDATION 

7. Amendment of the Salish Park Agreement and Musqueam 
Overall Planning Committee 

The Committee considered a report of the City Manager dated 
May 3, 1977 (copy circulated). 

At its meeting on January 27, 1977, the Committee made recom- 
mendations concerning the amendment of the Salish Park Agreement 
and the formation of the Musqueam Overall Planning Committee.. City 
Council approved these recommendations on February 8, 1977. 

On March 17, 1977, the Director of Planning received a 
letter from Chief Delbert Guerin and Councillor Robert Guerin 
stating that the report of the Standing Committee did not accurately 
reflect the Band's concerns. 

On April 18, 1977, a meeting was held between Aid. Brown, 
representatives of the Law and Planning Departments and a represen- 
tative of Musqueam Indian Band Council to clarify the points of 
disagreement between the Band and the City and develop a means of 
resolving them. 

It was agreed that the Band would draft a new letter clearly 
specifying the wording changes they desired in the Council 
resolutions . 

The Planning Department feels that the following recommenda- 
tions are consistent with the intent of the original sub- 
committee recommendations and help to clarify the relationship 
between the City and the Band. 


Continued 
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The Director of Planning recommends that the Council resolu- 
tions of February 8, 19 77 be changed to read: 


A. THAT the agreement between the City and the Musqueam Indian Band be changed to 
allow development of Lot 1 of Parcel B, Musqueam Indian Reserve No. 2, Plan 
#143411, under the (RM-1) Multiple Dwelling District, except that the height 
of the apartment buildings may be permitted to 7 storeys plus underground 
parking facilities, on the understanding that: 

(i) The Council of the Band is prepared to provide that access and use of 
the park facility be available to the residents of the Salish Sub- 
division. 

(ii) That citizens of the City of Vancouver will have access to the park 
facility for sports , activities organized mutually between the Musqueam 
Recreation Commission and other recreation associations. 

(iii) The park facility will be under the jurisdiction of the Musqueam Indian 
Band Council, who will receive recommendations from the Musqueam 
Recreation Commission on the administration of the park facility. The 
Commission will be constituted to include one representative of Salish 
Subdivision, one representative of the Vancouver Parks Board, but the 
majority of the members will be from the Musqueam Indian Band. 

B. THAT the form of development is not to be materially different than that shown 
on the drawings submitted, which are identified as sheets 'SKL-SK13 by 
Hamilton Doyle and Associates, Architects' and dated April 15th, 1976 (on 
file in the Planning Department). 

C THAT the scheme of subdivision be to the satisfaction of the Director of 

Planning, who shall be permitted to relax the setbacks between buildings and 
proposed lot lines where deemed necessary the the Director of Legal Services 
be authorized to amend the July 4th, 1970 agreement between the City and Crown 
Federal to reflect any such change. ! 

D. THAT the Director of Legal Services be instructed to inititate the required 
changes in the agreement with the Federal Government and the Band including 
the changes in height and those changes resulting from the resubdi vision of 
November 1973. 

E. THAT a Musqueam Overall Advisory Committee, consisting of representatives of 
the Musqueam Indian Band Chief and Council, residents of Salish Park sub- 
division. City Council and appropriate civic staff, be formed to discuss and 
make recommendations on matters of mutual concern to the City and the Musqueam 
Indian Band, including the Band's overall development plans for the entire 
Musqueam area. 

F. THAT the City Engineer be requested to discuss any local traffic matters or 
requests for further access to the Subdivision with the Salish Park Residents' 
Committee for report to the Standing Committee on Transportation." 

The City Manager submitted Recommendations A and E for the 
Consideration of the Committee. If A and E are- approved by the 
Committee, the City Manager recommended approval of the other 
recommendations of the Director of Planning. 

Mr. R. Guerin, Musqueam Indian Band and Dr. W. Morgan, 
Salish Park Residents Committee were present for the discussion. 


Continued 
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The Committee discussed the question of the word "free" being 
deleted from the recommendation, Mr, Guerin advised that if 
there is to be joint use of the facilities, the Band feels the 
people who use the facility should pay for it. The Committee 
requested that the Band provide further information on what charges 
they would be levying on the residents of Salish Park for the use 
of the soccer pitch or lacrosse box. If additional facilities 
were constructed and financed by the Band it would seem reasonable 
to charge people who use the facility, but questioned whether all 
the residents of Salish Park should be expected to pay. 

The Committee agreed that recommendation A(i) should be 
amended to state "open access and use", 

A member of the Committee felt that if the park facility was 
under the jurisdiction of the Musqueam Indian Band Council, they 
would have a majority and there would be no control over what was 
developed, 

Dr, Morgan advised that the Salish Park Residents Committee 
had not been informed of all the wording changes and he could not 
give an opinion for the residents on the matter of a levy being 
charged for the park facility. He did agree to the wording 
change from Musqueam Overall Planning Committee to Musqueam Over- 
all Advisory Committee, 

CONSIDERATION 

After considerable discussion the Committee agreed the recdm- 
mendations should go forward to Council for CONSIDERATION and 
the residents be allowed to appear as a delegation with respect 
to the charges that the Musqueam Indian Band is proposing to 
levy on the residents of Salish Park Subdivision, 


RECOMMENDATION 

THAT this matter be deferred pending the delegation of 
the Salish Park Residents Committee . 

RECOMMENDATION 


8 , The RT-2 Area South of City Hall; Zoning Report 

The Committee considered a report of the City Manager dated 
April 14, 1977 (copy circulated) . In the report the Director of 
Planning advises that on August 26, 1975 City Council considered 
rezoning applications for two adjacent properties on the south 
side of 16th Avenue between Manitoba and Columbia Streets from 
RT-2 two family dwelling district) to RM-3 (Multiple dwelling 
district ), The Planning Department recommended refusal on the 
basis that rezoning would create higher bulk and intensity of use 
in an area currently developed no higher than RT-2 density. 
Council endorsed the recommendation of the Planning Department 
but expressed concern that the zoning for the area between Oak 
and Main, 16th and Broadway, should be examined. The report sets 
out a physical and social description of the area and outlines 
the following major issues that exist: 

1, Pressures for Redevelopment, 

2, Uncertain future plans for institutional uses, 

3, Maintenance of buildings, 

4, Maintenance of low-moderate income rental accommodation, 

5, Heavy through traffic and on-street parking. 


Cont ' d. 
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The report states in part: 


"Regarding the current zoning, it appears that there is some 
pressure in this area for rezoning and some pressure for redevelop- 
ment to townhouses. It is generally felt that the area is func- 
tioning well at this time. The current residential land use 
provides a variety of housing units, with a variety in cost and 
tenure. The existing RT-2 zoning permits the conversion of large, 
older single family dwellings, and the construction of new 
duplexes and, as a conditional use, new townhouse development. 
The RT-2 zoning, is felt to be still suitable for this area as 
it ensures that the area will not be subject to substantial 
redevelopment pressure, will ensure that new development is com- 
patible, in terms of density, with existing development while 
permitting some diversity in land use by allowing townhouses, 
subject to guidelines established by the Director of Planning." 

The Committee 
RECOMMENDED 

A. THAT the present RT-2 zoning for the area approxi- 
mately bounded by Broadway, Main, 16th Avenue and Oak, 
remain unchanged and that Development Permit Applica- 
tions be processed in the normal way. 

B. THAT City Council instruct the Director of Planning 
to approach the appropriate agencies to explore ways 
and means of initiating a comprehensive plan for the 
area west of City Hall and to report back to City 
Council. 


The meeting adjourned at approximately 3.30 p.m. 


******* 
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REPORT TO COUNCIL 


FROM ALDERMAN BROWN, CHAIRMAN, AND ALDERMEN MARZARI A^D PUIL 


STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


May 12, 1977 


A meeting of the Standing Committee of Council on Finance and 
Administration was scheduled for Thursday, May 12, 1977 at 3:30 p.m 
in the No. 3 Committee Room, third floor. City Hall, however, since 
a quorum was not present, the following report to Council is sub- 
mitted by Alderman Brown, Chairman, Aldermen Marzari and Puil for 
CONSIDERATION. 

PRESENT: Alderman Brown, Chairman 

Alderman Marzari 
Alderman Puil 

ABSENT: Mayor Volrich 

Alderman Gerard 
Alderman Gibson 

COMMITTEE CLERK: G. Barden 


1. Joe Fortes Library - Seven-Day Opening 

A Manager's report dated April 29, 1977 (copy circulated) 
was considered on a request from the West End Community Centre 
Association for $4,000 to allow the Joe Fortes Library in the 
West End Community Centre to remain open for four hours each Sunday 
excluding long weekends from May 1st to September 11, 1977. 

Three alternative courses of action were included in the report: 

- the Association provide the funding 

- close the Library mid-week 

- reduced open hours. 

Representatives of the West End Community Centre Association 
stated that Sunday operating hours have proven to be the most active 
hours of the week based onbooks per hour circulation figures. They 
felt this is due to the Library being located on Denman Street 
which is the main thoroughfare to English Bay and Stanley Park and 
also because of the many senior citizens and single parent families 
living in the West End who do not normally take extended summer 
holidays. They felt closure of the Library on Sunday will definitely 
reduce the usage of the Community Centre which the Association, the 
Park Board and the City are trying to increase. 

Alderman Ford, representing the Library Board, reported that 
the Board could not give top priority to the request while other 
heavily used branches such as Kerrisdale, Oakridge and Dunbar are 
only open five days a week year round. Also the Board prefers to 
keep all the branch libraries' hours consistent so that the public 
will be aware of the hours of operation. 

In view of the lack of support from the Library Board the 
Aldermen did not feel they could recommend the Sunday opening. 
However, it was felt that the Association should discuss the matter 
further with the Library Board. 

Following further discussion it was 
RECOMMENDED 

THAT the request for funding to keep the Joe Fortes Library 
open on Sundays from May 1st to September 11, 1977 not be 
approved, and further, if the Association wishes to provide 
this extended service, they should provide it from within 
their own budget. 


standing Committee of Council 
on Finance and Administration 

May 12, 1977 

2 . Greater Vancouver Artists Gallery Budget 

On November 9, 1976, City Council approved the following 
recommendations of the Standing Committee of Council on Finance 
and Administration: 

"A. That the contract which commenced on May 1, 19 76, and 
continued until October 31, 1976, be renewed as of 
November 1, 1976, to run for 5 months to April 30, 1977. 
Further, that compensation of $9,816 be established as 
further City cost which, together with the undisbursed 
balance of $3,975, as previously approved, will suffice 
to fund the Society's services to April 30, 1977, with 
such cost to be partially defrayed by any LIP funding, 
or sale of prints revenue during that period. 

B. That this matter be reviewed again at the end of 

March 197 7, with a view toward further reducing the 
City's share by virtue of Gallery receipts for sales 
of banners and flags as well as other funding it may 
receive for operational expenses from LIP and other 
sources. These would be applied against the City's 
share of cost for services in the contract period 
April 1977, to March 1978." 

A Manager's report dated April 28, 1977 (copy circulated) was 
considered outlining the budget for the Greater Vancouver Artists 
Gallery. It was noted that the Artists Gallery has fulfilled the 
terms of its contract with the City and has followed Council's 
directives. Payment to the Gallery of $9,194 has already been 
approved by Council for the period January 1 to April 30th, 1977. 
The amount requested of the City to renew the contract with the 
Gallery for the balance of the 1977 fiscal year May 1 to December 
31st, is $9,304. 

Following discussion it was 
RECOIdMENDED 

A. THAT the contract period between the City and the Artists 
Gallery coincide with the City's fiscal year. 

B. THAT the 1977 fiscal year contract be approved at an 
additional cost to the City of $9,304. 

C. THAT, as in the past, revenues from the sale of art will be 
applied as a reduction against the City's cost of the 
contract with the Artists Gallery. 


3. Rent - Five Year Period Commencing July 1, 1976, 
De Cosmos Village Co-operative, Lot 10 0, District 
Lot 339, Group 1, N.W.D., Plan 14104, N.W. Corner 
Boundary Road and East 49th Avenue 

A Manager's report dated April 25, 1977 (copy circulated) was 
considered wherein the Supervisor of Properties reported on a ground 
lease drawn up between the City of Vancouver and United Co-operative 
Housing Society (De Cosmos Village Co-operative) on July 1, 1971, 
for a term of 50 years. The terms of the lease as outlined in the 
Manager's report are not acceptable to De Cosmos Village Co-opera- 
tive. The Manager's report recommends that Council not vary the 
terms of the lease agreement as requested by De Cosmos, but set 
the rental at $94,000.00 per year effective July 1, 1976, subject 
to arbitration under the Arbitration Act. 

Representatives of De Cosmos Village reported that the 
proposed increase would mean an average monthly rental increase 
per unit of $49.00. For some members, this will pose an immediate 
hardship, although they can be helped to some extent by the 
internal subsidy system. Many of the higher income members will 

cont ' d. . . . 
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be attracted to AHOP and other forms of market housing where there 
is some prospect of gaining an equity in their dwellings. This 
would adversely affect the Co-operative's income mix. They stated 
they were the first co-operative in Vancouver and feel they are 
being penalized because of this as three co-operatives developed 
later in Vancouver have leases using a formula based on 8% of 
2/3rds market value with annual increases thereafter of 5% in 
each of the following 20 years. If this formula is used for 
De Cosmos, it would mean an increase of $40.00 per unit instead 
of $49.00. 

The Supervisor of Properties stated that the Co-operative 
had the benefit of a five year period without an increase in 
rental, and if it were looked at on the basis of an annual 
increase over the past five years, the impact of the proposed 
rental increase would not be so onerous. He stated they should 
take a hard look at the rental applied to other co-operatives 
as this would lock them into an escalation of 5% rental increase 
per year for the initial 20 years. 

City Officials were requested to prepare a report for Council 
giving comparisons of the different lease formulas and discuss 
them with the Co-operative so they would be fully aware of all 
the ramifications. 

Following further discussion, it was 

RECOMMENDED 

TliAT the matter be referred to City Council for consideration. 


The meeting adjourned at approximately 5:05 p.m. 


FOR COUNCIL ACTION SEE PAGE(S) ..././„Q„. 
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MANAGER'S REPORT 


May 18, 1977 

TO: Vancouver City Council 

CLASSIFICATION: INFORMATION 

SUBJECT: Rent- 5-year period commencing July 1, 1976 

De Cosmos Village Co-operative, Lot 100 
District Lot 339, Group 1, N.W.D., Plan 14104 
N/W corner Boundary Road and East 49th Avenue 

The Director of Finance reports as follows:- 

"On May 12, 1977, the Standing Committee on Finance and 
Administration considered a report of the Supervisor of 
Properties on a rental review of the ground lease with the 
De Cosmos Village Co-operativa That report reviewed the terms 
of the existing ground lease with respect to the rental 
review as at July 1, 1976, and recommended the new ground 
rent in accordance with the terms of the lease. 


Representatives of the De Cosmos Village Co-operative 
addressed the Committee on the issue of the rental review 
and requested that a new lease be drawn up in accordance with 
"the City's present policy on land leases to non-profit 
co-operatives". 

The present policy with respect to co-operatives has been 

developed through negotiated leases with co-operatives 

in False Creek and at Second and Wallace. In those situations, 

the lease value has been initially set at approximately 

two-thirds of market value, with a lease rate of 8% and provisions 

for escalation in the initial rent. This level of subsidy 

has been dictated by the constraints imposed by C.M.H.C. 

and the desire by Council to obtain an appropriate income 

mix. The Supervisor of Properties brings to Council's 

attention that this level of subsidy is not required for 

the De Cosmos Village and the proposed rentals as determined 

under the lease will not jeopardize the existing income mix 

in the co-operative. This is largely due to the fact that 

their construction costs are about half of current construction 

costs, and their mortgage rate is only 7%%. 

If the City were to enter into a new lease with the De 

Cosmos Village in the form that the City presently uses for 

non-profit co-operatives, the lease terms would be substantially as se 

out in the attached Appendix A. The De Cosmos Village have 

been advised of the rental terms and have indicated by letter 

that they would accept the rental terms and wish a new lease to 

be entered into accordingly. 

The following is a comparison of the rental terms in the 
existing lease and the alternative lease, as set out in 
Appendix A. 

Present Alternative 
Lease Lease 


1. Initial rent July 1976 

2. Annual escalation rate 

3. Re-evaluation of rent 


$94,000 
Nil 

80% of market 
rent determined 
every five years 


$71,880 

5% compounded 

Market rent determined 
19 96 and every 


in 
ten 


years thereafter 


The following alternative courses of action are submitted 
for the information of Council: 


1) that Council not vary the terms of the existing lease 

agreement but set the rental at $94,000 per year effective 


Page 2 

May 18, 1977 

De Cosmos Village Co-operative 

July 1, 1976, subject to arbitration under the Arbitration 
Act, as recommended by the Supervisor of Properties to 
the Standing Committee on Finance and Administration, or 

2) That Council authorize a new lease to be entered into 
with the De Cosmos Village Co-operative substantially 
in accordance with the terms as set out in Appendix A, 
satisfactory to the Director of Legal Services and the 
Supervisor of Properties." 


The City Manager submits the foregoing report of the Director of 
Finance for the INFORMATION of Council. 


FOR COUNCIL ACTION SEE PAGE{S) ... 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL ON TRANSPORTATION 

AND 

STANDING COMMITTEE OF COUNCIL ON PLANNING AND DEVELOPMENT 


V 


May 12, 1977 

A joint meeting of the Standing Conunittees of Council on 
Transportation and Planning and Development was held on Thursday, 
May 12, 1977, at 7:30 p.m. in the Auditorium, Sir James Douglas 
School, 7550 Victoria Drive. 


PRESENT; 


ABSENT ; 


Alderman W. 
Alderman D. 
Alderman M. 
Alderman M. Ford 
Alderman G. Puil 
Alderman H. Rankin 

Alderman W. Gibson 
Alderman M. Har court 


Kennedy, Chairman 
Bellamy 
Brown 


COMMITTEE 
CLERK; 


J . Thomas 


RECOMMENDATION ; 

1. North and South Kent Avenue 

City council on February 10, 1976, when considering a report 
of the Standing Committee on Planning and Development dated January 22, 
1976, dealing with truck transportation in Vancouver, resolved as 
follows; 

"That the City Engineer's recommendation No. 11 contained 
in the report of the City Manager dated November 5, 1975, 
be deferred for consideration at an evening meeting of the 
Standing Committee on Planning and Development in the area 
at which residents in the vicinity of the foot of Victoria 
Drive will be invited to attend; at that time detailed 
information and costs to be available on which points on 
Kent Avenue would require access to the recreation areas 
as well as costs and timing for implementing North and 
South Kent Avenues as an arterial route to Marine Drive. 

That in the interim, instructions be given officials not 
to release the land acquired by the City in the North and 
South Kent Avenues area between Knight Street and Boundary 
Road . " 

The Joint Committee considered a memorandum from the Acting 
City Manager dated May 12, 1977, referring to a Manager's Report dated 
May 5? 1977 (on file in the City Clerk's Office), which had been 
cSculated with the agenda material. The Acting City Manager reported 
as follows; 


anning 


"Following the distribution of the report, dated May 5, 
1977, further discussions have taken place between Pia 
and Engineering to clarify the intent of the report 
relative to decisions being asked of Council. 

In these further discussions, it has been agreed that 
although there will be some continued traffic growth 
(cars/trucks) , there is no proposed program to develop 
North/South Kent into a relief bypass truck route at 
this time. This is a long term option. It is agreed, 
however, that provision of a 33-foot street allowance on 
each side of the railway is desirable to preserve future 
options. Such right-of-way may be used for a niimber ot 
purposes including street, walkway, leases for industrial 
purposes until such time as a permanent arrangement is 
adopted for the use of the street allowance. 

Therefore, there is concurrence in the fact that it is 
clearly appropriate and desirable as a long term objective 


Cont'd . . . 
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for the City to move toward acquisition of street allowance 
for North/South Kent. This is the basic decision required 
from Council at this time. 

The specific use, role and function of North/South Kent 
in the future is another issue to be discussed by Council. 
When any such changes in the role and function are proposed, 
a comprehensive report on the needs, as seen at that time, 
would be presented to Council. 

The Director of Planning concurs with the foregoing. 

Accordingly, based on the above, it is recommended that 

the Coiranittees consider the following amended Recommendation 

No. 11: 

That a program of property acquisition for street 
allowance for North/South Kent be re-established 
to meet long term objectives of the City; 

Further, that changes in the function of North/ 
South Kent or changes in use of the street allowance 
would be the subject of a report to Council." 

Acting City Manager, Mr. K. Dobell, advised the Manager's Report 
of May 5, 1977, gave a detailed analysis of the development of a truck 
route south of Marine Drive and while presenting opposing views, did 
not stress the common ground that existed between Engineering and 
Planning departments. 

Mr. R. C. Boyes, Acting City Engineer and Mr. B. Wallace, 
Transportation Engineer, outlined, with the aid of a map, the route of 
the right-of-way and indicated the ownership status of adjacent 
properties. North and South Kent Avenue presently comprised two 
33 foot rights-of-way separated by a 66 foot C.P.R. railroad right-of- 
way. Eighty percent of the street allowance was available. 


Mr. R.R. Youngberg, Associate Director of Planning, stated some 
of his Department's initial concerns had been removed as a result of 
further discussions with the Engineering Department. Uncertainty 
existed on future projections of truck and traffic movement, particu- 
larly in relation to a proposed Annacis Island crossing; however, the 
Planning Department felt Council should continue to preserve and 
acquire a right-of-way to keep options open in the future. One 
option could involve park use in line with Council's policy to open 
up public access to the Fraser River waterfront. 

The Committee received presentations from the following: 

Mr . A.M. Abr amson , MacMillan & Bloedel Ltd., in a brief (on 
file in the City Clerk's Office) referred to the Company's 
interest in development, zoning and planning matters 
relating to the area south of Marine Drive and supported 
the future development of North and South Kent as a truck 
route. This would assist in decreasing noise on Marine 
Drive and give alternate access and egress routes to 
industry located south of Marine Drive. Experimental street 
and mini parks should be closely watched to determine 
the public's use and acceptance and it was conceivable that 
several high bank areas owned by the City between Kent and 
Marine Drive would be ideal for park development. 

Mr. N. Davidowicz contended industry, not citizens, should pay 
for provision of routes for truck movement. The City's 
priorities should be relief of 41st, 45th and 49th Avenues. 


Cont'd 
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Mr. W. Burke , 1717 Kent, inquired whether existing residents on 
Kent Avenue would be required to give up portions of their 
properties for street allowance. 

Mr. Sanderson sought some indication of how long residents on 
Kent Avenue could expect to stay in their homes. Would it 
be five years or ten years? 

Mr. V. Snijders , a local resident and City Planning employee, 
supported establishment of 'outlook' parks, on the hillside 
south of Marine Drive to take full advantage of the sunny 
south slope exposure and magnificent view. 

Mr. R. Johnson , Rivtow Straits Ltd., spoke in favour of the 

acquisition of property whether it was for future industrial, 
residential or recreational uses. 

Mr. S. Jackson questioned whether the City should be considering 
a truck route south of Marine Drive in isolation from the 
overall picture involving Boundary Road. 

Staff response to some of the inquiries made by residents in the 
area indicated further street allowance involving acquisition from 
adjacent properties was not anticipated and the pockets of residential 
development south of Marine Drive were not expected to be affected for 
many years in view of the long-term aspects of the truck route 
proposal . 

Following further discussion it was 
RECOMMENDED, 

A. THAT a program of property acquisition for street 
allowance for North/South Kent be re-established to 
meet long-term objectives of the City. 

B. THAT changes in the function of North/South Kent 
or changes in use of the street allowance be the 
subject of a report to Council. 

(Alderman G. Puil opposed.) 


The meeting adjourned at approximately 8:45 p.m. 


* * * 
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May 20, 1977 

TO: Vancouver City Council 

SUBJECT: Kitsilano Pool Replacement 

CLASSIFICATION: RECOMMENDATION 


The Director of Finance reports as follows. 

"City Council on May 10 was advised that the Federal Government had announced 
a grant of $750,000 towards construction of a replacement pool for the 
Kitsilano Tidal Pool. 

The following motion was made and notice was called and recognized by the Chair: 

'THAT Council file an application with the Provincial 
Government for a grant of one third of a million dollars 
from the Community Facilities Assistance Program, towards 
the cost of construction of the Kitsilano Tidal Pool 
replacement; 

FURTHER THAT the balance of the $1.5 million required to 
construct this pool be provided from unallocated funds in 
the Supplementary Capital Budget.' 

This report will present for Council consideration the proposed replacement of 
the Kitsilano Pool and will be submitted in the following format: 

A. Estimated cost of basic replacement and consideration of additional items. 

B. Source of funds. 

C. Medical Health Officer - current position. 

D. Public meeting. 

A. Estimated Cost of Basic Replacement and Consideration of Additional Items 

The Superintendent of Parks & Recreation has forwarded information regarding the 
estimated cost of a basic pool, $1,855,000, and consideration of additional items 
of $575,000 totalling $2,430,000. Information regarding the details of the 
proposals are contained in the Superintendent's letter as follows: 

'The original rough estimate of $1,500,000 for the 
replacement pool project to conform to Provincial health 
regulations was prepared in early 1974 for inclusion in 
the 1976-80 capital program but construction costs have 
inflated considerably since that time. The architect 
now estimates the cost of providing the basic pool shown to 
City Council on January 25, 1977, with a separate water play 
area for small children, to be $1,855,000. The following 
is a breakdown of these estimates: 


Basic pool and separate water play area 

for small children $1,375,000 

Change rooms and rest rooms 150,000 

Equipment, landscaping, furnishings 150,000 

Consulting fees 95,000 

Contingency 85,000 

TOTAL $1,855,000 


The following additional items should be considered for 
inclusion in the initial project: 

$ 95,000 


Heating 

New refreshment concession building 
Wave action feature 


130,000 
350,000 
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The pool recirculation system will be designed so that 
the heating plant could be added at a later date but 
should preferably be included in the original contract. 
The new refreshment building could also be added later. 
The wave action feature cannot be added later but must 
be included in the basic construction plans. The wave 
action feature will increase operating costs considerably 
and a charge for entry would have to be considered. 

I understand that the Federal Government has announced 
a $750,000 contribution towards the project. Indications 
are also good that the Provincial Government will 
contribute next year when the new guidelines are 
announced for Provincial Community Recreation Facilities 
Fund grants. 

We are presently working on plans and specifications 
utilizing the $75,000 approved by City Council in 1976 
for design costs. A contract should be let as soon as 
possible to allow for opening the pool early in the 1978 
swimming season. ' 

(A drawing of the proposed replacement pool is attached 
as Appendix I. ) 

The Director of Finance notes the comments of the Superintendent regarding the 
operating costs for the wave action machine. While reviewing the additional 
items. City Council should be aware of the estimated increase of $280,000 for 
the basic pool which, if approved, will substantially reduce the funds available 
in the 1977 Supplementary Capital unallocated, to an amount of approximately 
$127,000. It is further noted that the heating system and new refreshment 
concession building could be carried out at a later date. A decision on the 
wave action feature must be made at this time. 

B. Source of Funds 

The Director of Finance advises on the source of funds as follows: 

Basic Replacement Pool (Per Park Board estimates) $1,855,000 
Design costs previously funded $ 75,000 

Federal Government grant 750,000 825,000 

Balance from 1977 Supplementary Capital - unallocated $1,030,000 


Additional Items $ 575,000 

Heating $ 95,000 

New refreshment concession 130,000 
Wave action feature 350,000 

1575,000 

Heating and New Refreshment Concession 

As previously stated, the first two items totalling $225,000 could be added at 
a later date and, due to the minimal balance remaining in the 1977 Supplementary 
Capital unallocated for other possible capital projects that may arise during the 
year, the Director of Finance would submit for Council's consideration deferral 
of consideration of these items until a later date, with possible funding 
provided from the following sources: 

1. Provincial funds that may be forthcoming 

- from indications received to date, the Provincial Government is 
reviewing the Community Recreational Facilities Fund grants policies 
and it is unknown when and in what manner funds would be made 
available. 

2. Excess funds when the tenders are awarded 

- the estimated cost of the basic pool is based on the estimates of the 
architect and more precise figures would be known at the time of awarding 
the contract. 
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3. 1978 Supplementary Capital Budget 

- the item(s) could be approved in principle, to be included for 
consideration in the 1978 Supplementary Capital Budget. 

Wave Action Feature 

The question of the wave action feature must be decided at this time, as it 
forms part of the basic design. The expenditure of $350,000 of City funds 
for this item does not seem to be of high priority when reviewed in light of 
all the items that were deleted in the 1977 Revenue Budget and the 1977 
Supplementary Capital Budget this year, in order to maintain taxes at a 
reasonable level. In addition, as stated by the Superintendent, the increased 
costs of the operation of this facility may be considerable. However, if 
Council is in favour of providing this facility, then the source of funds 
would be recommended as follows. 

1. the balance of the 1977 Supplementary Capital unallocated $127,000 

2. left over funds from previous Supplementary Capital Budgets 223 , 000 

$350, 000 


Provincial Funds 

An application should be made to the Provincial Government by the Board of 
Parks & Recreation at this time to advise them of expected Provincial 
assistance to this project. Approval by Council of this project will 
basically use up the balance available in the 1977 Supplementary Capital 
funds unallocated with other potential capital demands still outstanding. 

C. Medical Health Officer - Current Position 

With the announcement of the Federal grant, the Medical Health Officer 
advised the Minister of Health, by letter of May 16, that the City intends 
to replace the Kitsilano Pool and, although a contract was not let by 
May 1 as previously required, the Medical Health Officer is recommending to 
the Minister of Health that the pool be permitted to operate this summer, 
provided that all possible safeguards are maintained. (See Appendix II for 
a copy of Dr. Bonham's letter dated May 16 to the Minister of Health.) 

The Medical Health Officer's letter is predicated on the approval of the 
replacement of Kitsilano Pool by Council on May 24, 1977. 

D. Public Meeting 

The following is an excerpt from the Council meeting of April 19, 1977. 
■1 . Kitsilano Tidal Pool 

In considering this motion, it was noted that delegation 
requests had been received from the Kitsilano COPE Committee 
and the Kitsilano Community Forum, wishing to speak in support 
of a Public Meeting on the matter. 

MOVED by Aid. Rankin 
SECONDED by Aid. Marzari 

THAT WHEREAS the closing of Kits Pool could possibly occur 
at the end of August this year due to alleged health violations; 

AND WHEREAS the voters have three times rejected a Parks Board 
capital works program including certain expensive renovations of 
the pool; 

AND WHEREAS the Kitsilano Community Forum has unanimously asked 
to appear before City Council to urge them to call for a public 
meeting on the question of the health hazard, the question of 
renovation plans and proposed financing; 

AND WHEREAS there is the need for the widest possible discussion 
in connection with the pool closure; 

THEREFORE BE IT RESOLVED THAT City Council jointly sponsor with 
the Park Board a well advertised public meeting in Kitsilano within 
one month to ascertain citizen opinion on this matter. 

- CARRIED UNANIMOUSLY' 
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City Council may wish to reconsider the above motion if approval is given this 
date to proceed with replacement of the pool, and taking into consideration 
the recommendations of the Medical Health Officer which include certain 
increased standards of health and safety maintenance for 1977. 

(The Superintendent of Parks & Recreation, the architect for the replacement 
pool and the Medical Health Officer will be in attendance at Council for 
discussion of this report. ) 

CONSIDERATION 

Therefore the following items are forwarded to City Council for CONSIDERATION. 

1. City Council approve the replacement of the Kitsilano Tidal Pool on 
the basis of a basic pool at an estimated cost of $1,855,000 with funds 
to be provided as follows: 

Previously approved for design costs $ 75,000 
Federal Government grant 750,000 
1 977 Supplementary Capital unallocated 1 ,030,000 

$1 .855,000 

2. If item 1 is approved, then a decision on proceeding with the addition of 
a wave action feature, at an estimated cost of $350,000, is required as 
it affects the design of the pool. The funds to be provided as detailed 
in the report. 

3. A decision on whether to proceed with the following additional items or 
to defer consideration to some future date as recommended in this report. 

Heating $ 95,000 

New refreshment concession building 130,000 

$ 225,000 

4. City Council resolution of April 19, 1977 regarding the holding of a public 
meeting. 

and, if a replacement pool for Kitsilano Tidal Pool is approved, then the Director 
of Finance RECOMMENDS 

That the Board of Parks & Recreation apply immediately for Provincial 
assistance towards the cost of the project." 

The City Manager notes the comments of the Director of Finance and the limited 
funds available for capital projects. 

The City Manager RECOMMENDS: 

A) That Council approve item (1) above, on the understanding that the $1,855,000 
is a maximum cost, and that the Parks Board be asked to instruct their 
architect to effect economies in the detailed design and specifications 

in an attempt to reduce the cost towards the original estimate of $1,500,000. 

B) That Council not approve item (2) , the wave action feature. 

C) That Council not approve item (3) at this time. 

D) That the Parks Board be asked to apply immediately for a Provincial Government 
grant, and such a grant when received be used to reimburse the 1977 Supple- 
mentary Capital Budget - unallocated. 

E) That Council reconsider the value of holding public meeting on the subject 
at this time. 


FOR COUNCIL ACTION SEE PA6E(S) ILL 
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BOARD Ob' ADMINISTRATION . . . (WORKS) 1 


OCTOBKR 23RD, 1970 


WORKS & UTILITY MATTERS 


CITY ENGINEER'S REPORT 

1. Sewers Prior to Paving 

"The following sewers are in poor condition, and should be replaced 
before the streets can be paved. 

a) Sewer on 17th Avenue 

between Glen & Inverness Estimated Cost $ 14-, 000 

Including extension on 
Inverness Street to the lane 
South of l6th Avenue 

b) Sewer on I8th Avenue 
between Inverness Street 

and Knight Street 24-, 000 

c) Sewer on 20th Avenue 
between Inverness and 

Clark Drive 9,500 


Total $ a, 500 


I RECOMMEND that $4-7,500 be appropriated for this work from 
Account Code 0116/7906, "Miscellaneous - Unallocated" in the 1970 
Sewers Capital Budget." 

Your Board RECOMMENDS that the foregoing be approved. 

2. Sewer on Cypress Street from Second Avenue to the Lane South 

"This defective sewer must be replaced prior to proposed paving. 

Estimated cost $ 7,100 

I RECOMMEND that $7,100 be appropriated for this work from 
Account Code 0116/7903, "Prior to Paving - Unallocated", in the 1970 
Sewers Capital Budget." 

Your Board RECOMMENDS that the foregoing be approved 



CITY OF VANCOUVER 


SPECIAL COUNCIL - MAY 26, 1977 


PUBLIC HEARING 


A Special Meeting of the Council of the City of Vancouver 
was held on Tuesday, May 26, 1977, at 7:30 p.m. in the Gymnasium 
Britannia Community Services Centre, 1661 Napier Street, for the 
purpose of holding a Rescheduled Public Hearing to amend the 
Zoning and Development By-law. 

PRESENT ; Mayor Volrich 

Aldermen Bellamy, Brown, Ford, 
Harcourt, Kennedy, 
Marzari, Puil and Rankin. 

ABSENT: J^^^^"^^" S^f^^^! Leave of Absence. 

Alderman Gibson) 

CLERK TO THE COUNCIL: M. Kinsella 


COMMITTEE OF THE WHOLE 


MOVED by Aid. Puil 
SECONDED by Aid. Bellamy 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Volrich in the Chair, to consider proposed amendments to 
the Zoning and Development By-law. 

- CARRIED UNANIMOUSLY 

1. Proposed rezoning of the Grandview-Woodland 
Apartment Areas from (RM-3) and (RM-3A) 
Multiple Dwelling Districts to (RM-3A1) 
Multiple Dwelling District. 

A Public Hearing at the Britannia School Auditorium on March 
17, 1977, called for the purpose of considering the proposed 
rezoning of the Grandview-Woodland Apartment Areas from (RM-3) 
and (RM-3A) Multiple Dwelling Districts to (RT-2) Two-Family Dwelling 
District, was postponed because of the potential fire hazard caused 
by overcrowding of the Auditorium and Council wished to ensure that 
all who desired to speak would be heard. Subsequently, on March 
22, 1977, Council reconsidered the proposed rezoning that was before 
them at the March 17, 1977, Public Hearing and the Director of 
Planning was requested to revise the rezoning application, whereby 
the lands, (excluding all existing custom-designed apartments) 
be rezoned to (RM-3A1) Multiple Dwelling District. The Public 
Hearing this day arises from that instruction of Council. 

The application by the Director of Planning is to rezone those 
lands in The Grandview-Woodland area presently zoned (RIl-3) and 
(RM-3A) (excluding all existing custom-designed apartments) . 

From: (RM-3) and (RM-3A) Multiple Dwelling Districts 

To: (RM-3A1) Multiple Dwelling District. 
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Proposed Rezoninc) of the Grandv i ow-Wood I ;inc1 
Apartment Areas. (Continued) 


SUMMARY or DISTRICT S CHEDULES 

S: Outright: One- Family Dwelling 

' Two-Family Dwelling 

- semi-detached 

- duplex 
Apartment Building 
Boarding House 
Rooming House 
Fraternity/Sorority House 


RM-3A1 

One- Family Dwelling 
Two- Family Dwelling 

- semi -detached 

- duplex 
Apartment Building 
Boarding House 
Rooming House 
Fraternity/Sorority House 
Townhouses 


Conditional : Conversions into: 

- dwelling units 

- housekeeping or 

sleeping units 

- boarding or rooming 

house 
Community Centre 
Club or Lodge (fraternal) 


Conversions into: 

- dwelling units 

- housekeeping or 

sleeping units 

- boarding or rooming 

house 
Community Centre 
Club or Lodge (fraternal) 
Infill Housing 


Height May 

Not Exceed: 120* (RM-3) 35' maximum with 

35' outright (RM-3A) specified conditions 

40' conditional (RM-3A) (Discretionary approval 

Director of Planning may provide for increased 

approval heights) 


Floor Space 

Ratio: 1.00 outright 

- bonus may be earned 
for site size, site 
coverage and under- 
ground parking 

- possible maximum of 
approximately 1.8 (RM-3) 

- possible maximum of 
approximately 1.5 (RM-3A) 


0.75 outright 

- discretionary approval 
to 1.00 for One-Family, 
Two- Family Dwellings, 
Townhouses 

- discretionary approval 
to 1.45 for infill 
housing 

- discretionary approval 
to 1.9 for apartments 
subject to provisions 


The Director of Planning recommended approval of the 
application . 

The Council was informed by the Director of Planning that 
the Grandview-Woodland Planning Committee, an advisory group 
appointed by Council to make recommendations on planning matters 
in the community, had prepared a draft Area Plan identifying the 
retention and reinforcement of the "family" nature of the community 
as the single most important planning goal in the area. The Area 
Plan included policy recommendations which would encourage the 
development of new residential dwellings which are appropriate for 
families. It was expected that new zoning regulations to achieve 
this objective will be introduced in the Fall of 1977. 
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Proposed Rezoning of the Grandview-Woodland 
Apartment Areas (Continued) 

The Planning Committee was concerned that the large number of 
apartment buildings containing small, bachelor and one-bedroom 
apartment units which are being automatically approved under the 
present (RM-3) and (RMt-3A) zoning will detract from the "family" 
character of the community during the interim period while the Area 
Plan is being finalized. The Committee had proposed that the 
zoning in these areas be amended to (RT-2) for a period lasting 
until about September; this would provide control over the 
development of additional apartment buildings until the Area Plan 
is finalized and new regulations encouraging family housing are 
in effect. 

Following the cancelled Public Hearing of March 17, 1977, and 
Council's reconsideration on March 22, 1977, the rezoning application 
had been revised from a proposal recommending (RT-2) Two-family 
iistrict to a proposal for (RM-3A1) Multiple Dwelling District. 

The Mayor called for speakers for or against the application 
and Council received briefs (on file in the City Clerk's office) 
and heard representations. 

The following were opposed to the proposed zoning schedule 
but were in favour of more protective measures to preserve the 
family character of the area: 


M. 

Chrunik, 

Grandview-Woodland Community Resources 
Association (brief filed) 

R. 

Rizzardo , 

Grandview-Woodland Planning Committee (brief filed) 

P. 

Altan . 


S. 

Jackson , 

Killarney/Champlain Citizens for Action (brief file 

V7. 

McCreery , 

Architect. 

S. 

Shelton 

Save Grandview Association (brief filed) 

F. 

Wilson . 


D. 

Laalo, 

Grandview Tenants Association (brief filed) 

D. 

Stone, 

N.I. P. Committee (brief filed) 

J. 

Radosevic , 

C.O.P.E. Area Committee. 


Speakers opposed to any rezoning of the apartment areas, were: 

H. Gallant, 

D. & B. Shewchuk, 

J. Alvaro, 

J. & M. Kalmuk, 

H. Carter, West Grandview Property Owners Association (brie 

file 

G. Chong, 
S. Kaur, 
N. Chan, 
K.S. Leung, 
M. Herman, 
J. Delgiglio, 
D. Fong, 
F. Francello, 
R. Louie, 
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Proposed Rezoning of the Grandview-Woodland 
Apartment Areas (continued) 

R.H. Blunden, Grandview-Woodland Planning Committee (brief 

filed) 

Dr. R. Morris, 

J. Williams, Vancouver Real Estate Board (brief filed) 

S.L. Williams, 

W.J. Boytinck (brief filed) 

T. Morrin, West Grandview Property Association. 

P. Hammond for Mr. Schindler. 

D. Killoh, 

A. Marr. 

A. Arora. 

D. Alvaro 


MOVED by Aid. Rankin 

THAT the application by the Director of Planning to rezone 
the Grandview-Woodland Apartment Areas from (RM-3) and (RM-3A) 
Multiple Dwelling Districts to (RM-3A1) Multiple Dwelling District 
be approved . 

- LOST 

(Aid. Bellamy, Brown, Ford, Kennedy, Puil and the Mayor opposed) 


RISE FROM COMMITTEE OF THE WHOLE 

MOVED by Aid. Bellamy 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Bellamy 
SECONDED by Aid. Rankin 

THAT the report of the Committee of the Whole be adopted, 


****** 


The Council adjourned at approximately 11.50 p.m. 


****** 


The foregoing are Minutes of the Special Council Meeting 
(Public Hearing) of May 26, 1977, idjbpted on June 14, 1977. 


MAYOR 
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SPECIAL JOINT MEETING 
OF 

VANCOUVER AND RICHMOND COUNCILS 
May 31, 1977 

A Special Joint Meeting of Vancouver and Richmond Councils was 
held on Tuesday, May 31, 1977, at 9:30 a.m. in the No. 1 Committee 
Room, Third Floor, City Hall. 


PRESENT; 


Vancouver City Council 


Township of Richmond 


Mayor Volrich, Chairman 


Alderman D, 
Alderman M, 
Alderman M, 
Alderman M, 
Alderman D, 
Alderman H, 


Bellamy 

Brown 

Ford 

Harcourt 

Marzari 

Rankin 


Mayor Blair 
Alderman K. Kumagai 
Alderman R.A. McMath 
Alderman T.E. Siddon 
Alderman W. Sigurgeirson 
Alderman I.M. Vennard 


ABSENT; 


Alderman B. Gerard) Leave of 
Alderman W. Gibson) Absence 


Alderman W. 
Alderman G. 


Kennedy 
Puil 


Alderman L.C. Cliff 
Alderman H. Steves 
Alderman J.R. Williams 


CLERK TO THE SPECIAL JOINT MEETING: 


Thomas 


Arthur Laing Bridge 

City Council at its meeting of March 23, 1976, after considering 
a report of the Standing Committee on Planning and Development dated 
March 11, 1976, dealing with a request by Richmond Council that the 
Arthur Laing Bridge be opened to Richmond/Vancouver commuter traffic, 
resolved as follows: 

"THAT after the results of the study being carried out 
by the Technical Committee under the auspices of the 
Ministry of Transport are known, and the Director of 
Planning has had an opportunity to review the effects 
on the Marpole area of the City, a further joint meeting 
of the representatives of the Richmond and Vancouver 
Councils be held." 

On May 11, 1977, Council considered a report of the Standing 
Committee on Transportation dated April 28, 1977, and approved the 
following recommendations of the Committee: 

"A. THAT a joint meeting of Vancouver and Richmond Councils 

be held to discuss Richmond Municipality's proposal that 
the Arthur Laing Bridge be opened as an alternate 
commuter route to Vancouver; and that the City of Vancouver 
adopt the following position: 

1) That the Arthur Laing Bridge remain closed to 
commuter traffic; 

2) That public transit presently using the Oak Street 
Bridge be rerouted to the Arthur Laing Bridge. 

B. THAT City Council hold a public meeting following the 
joint meeting between Vancouver and Richmond Councils." 

The joint meeting with Richmond Council this day was addressei 
by the Acting City Engineer for Vancouver, Mr. R.C. Boyes, and 
'At. Jack Brooks, Municipal Engineer for Richmond, who commented 
briefly on the position of their respective municipalities conceraing 
the proposed commuter use of the Laing Bridge. 

Reference was made to a Vancouver City Manager's Report dated 
April 22, 1977, (on file in the City Clerk's Office) which noted 
that following the opening of the Arthur Laing Bridge in August, 
1975, Richmond Council raised concerns that the bridge was under- 
utilized compared to the Oak Street Bridge and should be open to 
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/' irthur Laing Bridge (Cont'd) 

Richmond/Vancouver commuter traffic. As a result of this reaction, 
Transport Canada convened a meeting of technical representatives 
from Vancouver, Richmond, Provincial Ministry of Highways and Public 
V-orks to discuss the situation. It was agreed that current and 
future traffic conditions would be analyzed in order to prepare 
information for presentation to the appropriate political bodies. 

Mr. B. Wallace, Traffic Engineer, Vancouver representative on 
the Technical Committee, reviewed the conclusions of the Technical 
Committee and noted the traffic implications of a number of different 
treatments of the bridge and highway system were examined with 
particular emphasis on the situation today and that forecast over 
the next decade. 

At present buses using the Oak Street Bridge were split fifty- 
fifty, Vancouver/Richmond and Vancouver/Delta. Peak hour south bound 
there were forty-four buses, eighteen to Richmond, and twenty-six to 
the South Arm of the Fraser River. The forecast for 1986 was eighty- 
five buses operating on Laing and Oak Street Bridges. In the event 
Richmond buses were rerouted over the Laing Bridge, traffic volume 
and growth could be expected to remain approximately the same, but 
transit would probably become more competitive with a shortened trip 
time on the Richmond/Vancouver route. South Arm buses would stay on 
the Oak Street system for the foreseeable future. 

Questioned about provision for access and egress points for 
buses on the Laing Bridge, Mr. Wallace stated the Technical Committee 
had not studied technical design solutions, but initially it was felt 
it would be possible for buses to use existing routing. B.C. Hydro 
participated in discussions with the Technical Committee, provided 
input on how buses could be rerouted and indicated it was a feasible 
system although there was some dispute as to the number of buses 
involved. There had not been sufficient time for an indepth analysis. 
Asked what the constraints would be on implementing rerouting 
immediately, Mr. Wallace commented B.C. Hydro had some concerns about 
the location of a transit terminal in Richmond and it was possible a 
major review of the Richmond routes would be involved. The present 
transit focus was located slightly north of the Dinsmore Bridge. 

Mr. Brooks, also a member of the Technical Committee, advised 
his impression of B.C. Hydro's position was contrary to that noted 
by the Vancouver Engineering representative. He did not feel there 
had been an agreement by Hydro on the question of rerouting as some 
concern had been expressed involving the number of buses that would 
be using the Granville Bridge. Mr. Brooks added the technical report 
was essentially a report of the 1980' s. He urged consideration be 
given to the intervening period. 

Mayor Volrich pointed out there was agreement at Federal, 
Provincial, and G.V.R.D. levels that the Laing Bridge be retained as 
an airport access bridge only. The Minister of Transport had 
indicated to City Council the Federal Government would not wish to 
proceed with access ramps for commuter traffic unless the request 
came from both the City and Provincial Government. Mayor Blair 
advised it was Richmond's understanding the Federal Government would 
be willing to proceed with access ramps if support was forthcoming 
from Vancouver. 

Vancouver Council members stated the discussion pointed up 
the necessity for an early start to light rapid transit or an 
articulated bus system to Richmond along the Arbutus right-of-way. 
Citizens resented commuters from outlying districts using Vancouver 
residential streets and residents of the Marpole/Oak Street area 
had already indicated strong opposition to the proposed opening of 
the Laing Bridge to commuter traffic. It was suggested the bus 
rerouting scheme be implemented for a six-month trial period and 
then reviewed. 
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Richmond Council members agreed facilities should be developed 
over the next ten years, but in the interim, existing facilities 
should be used while the problem was being resolved by some other 
means. It was observed Vancouver/Richmond differences on road access 
to the City had an historical background dating back to 1889 when 

proposed crossing of the South Arm of the Fraser River resulted in 
negotiations involving four levels of government spanning one and 
one-half years. Richmond members wondered what the attitude of 
Burnaby people would be if 12th Avenue was restricted at the City 
boundary . 

Other points raised during discussion were: 

Not all north bound commuter traffic was destined for 
downtown Vancouver. A considerable number of vehicles 
would be bound for U.B.C. and east along Marine Drive. 

The possibility of a crossing at Annacis Island in the 
early 1980 's had not been taken into account in the 
Technical Committee's report. 

Future growth in Richmond would be focused on the west 
side of the Municipality, thus making the Laing Bridge 
a desirable transportation facility. 

Once the bridge was opened to commuter traffic, it would 
be impossible to reverse the situation if circumstances 
warranted . 

During the recent closure of Oak Street Bridge for 
reconstruction, the Laing Bridge experienced a 20% increase 
in traffic volume. 

The G.V.R.D. should adopt a strong stand in negotiating 
with senior levels of government on planning for a two- 
phase LRT system to be introduced as soon as possible - 
the first phase, covering Surrey/New Westminster/Vancouver, 
to be given equal priority with a second phase for a 
Richmond route utilizing the Laing Bridge. 

Suiraning up the discussion Mayor Volrich stated before reaching 
a decision a meeting should be convened with B.C. Government and B.C. 
Hydro officials to discuss the implications of two possibilities 
that did not involve any great capital cost, i.e. the possible 
diversion of buses on to the Laing Bridge or the continuation of the 
special arrangements in force during the Oak Street Bridge shut-down. 
The Richmond representatives requested that the proposed meeting 
be a joint meeting of both Councils. The Mayor requested copies of 
the Technical Committee's report be distributed to members of both 
Councils in the interim. 


The meeting adjourned at approximately 11:10 a.m. 

* * * * 


The foregoing are Minutes of the Special Joint Meeting of 
Vancouver and Richmond Councils held M^y 31, 1977, adopted 
on June 14, 1977. j 
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CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, May 31, 1977, in the Council Chamber, 
commencing at 2:00 p.m. 

PRESENT ; Mayor Volrich 

Aldermen Bellamy, Brown, Ford, Harcourt, 

Kennedy, Marzari (following communication 
#4) , Puil and Rankin 

ABSENT ; Alderman Gerard (Leave of Absence) 
Alderman Gibson (Leave of Absence) 

CLERK TO THE COUNCIL: D.H. Little 


PRAYER 

The proceedings in the Council Chamber were opened with 
prayer. 

ACKNOWLEDGEMENT 

The Mayor acknowledged the presence in the Council Chamber 
of Grade 8 students from the Urban Geography Class at Vancouver 
Technical High School under the direction of their teacher. 
Miss Elizabeth Dayson. 

'IN CAMERA' MEETING 

The Council was advised that there are matters to be 
considered 'In Camera' later this day. 

ADOPTION OF MINUTES 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Ford, 

THAT the Minutes of the Regular Council Meeting of May 24, 
1977, (with the exception of the 'In Camera' portion) be adopted 
with the following amendments: 

(a) Approval of the Liquor License Application on page 3 be 
amended to read from 12:00 noon to 6:00 p.m. 

(b) That the motion on page 14 be amended to read: 

'THAT a public meeting be held on the Kitsilano Tidal 
Pool replacement under the auspices of the Park 
Board . ' 

- CARRIED UNANIMOUSLY 

I ; 

I COMMITTEE OF THE WHOLE 

! MOVED by Aid. Puil, 

j SECONDED by Aid. Bellamy, 

I THAT this Council resolve itself into Committee of the 

i Whole, Mayor Volrich in the Chair. 

i - CARRIED UNANIMOUSLY 


I 


R^vjuKir ^.\nln^.■ i 1 , M.iy ! 1 , 1 ,' / ' 

UNiM N I f.iii':n lUJS-iNr : ; j^; 

1. Amendment of the Salish Park Ayreoment 
and Musqueam Overall Planning Committee 

Council on May 24, 1977, deferred consideration of a report 
of the Standing Committee on Planning and Development dated 
May 12, 1977, pending a delegation of the Salish Park Residents' 
Committee. Before Council for consideration were: 

(i) Notes of a meeting of May 26, 1977, between members of 
the Standing Committee on Planning and Development, a 
representative of the Musqueam Indian Band and repre- 
sentatives of the Salish Park Residents' Committee. 

(ii) Extract of the Report of the Standing Committee on 
Planning and Development dated May 12, 19 77 

(iii) City Manager's report dated May 3, 1977, and 
appendices noted therein. 

Representatives of the Salish Park Residents' Committee and the 
Musqueam Indian Band were present in the Chamber this day. 

MOVED by Aid. Harcourt, 

THAT funds up to $20,000 be allocated towards the capital 
cost of constructing facilities in the park area, and an equitable 
amount be negotiated for operating costs of the facilities, on the 
condition that once the funds have been contributed, the residents 
of the Salish Park Subdivision will have unrestricted access to 
the facilities without paying additional funds. 

(Deferred) 

MOVED by Aid. Rankin, 

THAT this whole matter be deferred to the next meeting of 
Council and, in the meantime, more specific information be 
obtained on the proposed $20,000 expenditure and in respect of 
the equitable amount to be negotiated for operating costs of 
the facilities both of which are referred to in Alderman Harcourt 's 
motion. 

- CARRIED UNANIMOUSLY 

2. Liveaboard Marina, Phase I, 
Area 6, False Creek 


Council on May 24, 1977, deferred consideration of a Manager's 
report dated May 20, 1977, on Liveaboard Marina, Phase I, Area 6, 
False Creek, to this meeting of Council to enable the False Creek 
Development Consultant to give a further explanation concerning 
the two percent of gross revenues referred to in the report. 

Mr. E.D. Sutcliffe, False Creek Development Consultant, 
explained the reasons for the two percent of gross revenues 
referred to in the report, as well as other related matters. 

MOVED by Aid. Kennedy, 

THAT the recommendation of the City Manager contained in his 
report dated May 20, 1977, be approved. 

- CARRIED UNANIMOUSLY 


COMMUNICATIONS OR PETITIONS 

1. Tow Aways from Public (Privately- 
Owned) Parking Lots 


Under date of May 26, 1977, the Mayor submitted a memo on 
tow-aways from public (privately-owned) parking lots. The memo 
concluded with the following recommendations: 

(1) That this matter be referred to the Standing Committee 
on Transportation for consideration of ways and means 
by which this present tow-away practice from public 
parking lots can be ended. 

cont'd. . . . 
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Board of Adininistration, October 23, 1970 (WORKS - 2) 

CONSIDERATION 


3. Parade in Downtown Area - 

Saturday. October 31st, 1970 

The City Engineer reports as follows: 

"The Vietnam Action Gomrnittee in a letter dated October 8th, 1970 
signed by Sheila Turgeon, Secretary of the Committee, are asking 
for permission to hold a parade in the Downtown area to protest 
the war in Vietnam. 

The proposal is as follows: 

Assembly: 12:00 Noon - October 31st, 1970 - in front of 

the Court House 

Route: 12:[).5 P.M. - East on Georgia St. to Granville St 

South on Granville St. to Broadway 

East on Broadway to Cambie St. 

South on Cambie St. to 12th Ave. to 
the front of the City Hall; then 

Rally: 2:00 P.M. - on City Hall Grounds 

Dispersal: 3:30 P.M. - from City Hall as individuals. 

The Transit Authority advise that they expect some delay to 
services to occur. 

The Police Department will control the parade but advise that 
they do expect some disruption to traffic to occur and point out 
that to control a parade of this nature they must use all 
available enforcement manpower, which leaves no men for routine 
traffic duty. 

The Vietnam Action Committee's request to hold a parade from the 
Court House to City Hall via Georgia Street, Granville Street, 
Broadway, Cambie Street and 12th Avenue on October 31st at 12 
Noon and to hold a rally on City Hall Grounds at 2:00 P.M. 
is referred to Council for Consideration." 

Your Board submits the matter to Council for CONSIDERATION. 
INFORMATION 


[|.. Block k.Z Construction 

The City Engineer reports as follows: 

"On January 27th, 1970, the City Engineer submitted a report to 
Council on the construction of Block l\Z. That report outlined 
the Downtown Business Association's concern that careful con- 
sideration be given to traffic arrangements dixring the period 
when Block is constructed, and concluded with the following 
statement : 

'Since construction of Block [\.2 is a few years away, it 
was agreed (between the City, the Developer and Downtown 
Business Association) that this matter would be put out- 
standing for six months, at which time the situation would 
be reviewed. ' 


continued . . . /3 
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COMMUNICATIONS OR I']:'!' I 'I'lONS (cont'd) 

Tow Aways from Public (Privately- 
Owned) Parking Lots (cont'd) 

(2) That the Committee provide opportunity for meeting and 
discussion with parking lot owners and representatives 
of the towing industry before recommendations are made 
to Council. 

MOVED by Aid. Harcourt, 

THAT the foregoing recommendations of the Mayor be approved. 

- CARRIED UNANIMOUSLY 

2 . Proposal from Devonian Group 

Council on May 24, 1977, agreed to discuss the proposal from 

the Devonian Group at this meeting. Council had for consideration 

the following letter dated April 18, 1977, from the Chairman of 
the Devonian Group: 

Over the past year we have had a number of meetings with membe 
of the Board, your Parks Superintendent and his assistant and the following 
proposal is put forward for your consideration with respect to part of the water- 
front pathway in Stanley Park. 

We understand that the section of waterfront pathway from the 
Parks Board offices through to the Lion's Gate Bridge on the west side of Stanley 
Park and the crossover north of the Parks Board offices to the main entrance to 
Stanley Park could be upgraded for joint Pedestrian /Bicycle use to a width of 
approximately 20 feet for a cost of $1,775,000 and that this improvement has a 
high priority with your Board in view of its anticipated extensive public use. 

The Devonian Group herewith offers to contribute towards chat 
project on the following basis: 

1. Our contribution will be $900, 000. 

2. The City will undertake that the work would 
be entirely completed within 3 years. 

3. The construction would be carried on either by 
the Parks Department or contractors at your 
discretion, substantially to the standards set 
out in your presentations to us and which would 
include adequate seating benches and garbage 
pails as might be necessary. 

4. We will pay our share of construction costs 
quarterly in advance based on budgets, such 
figures to be adjusted to actual costs at the 
end of each quarter with the right to further 
advance all or part of our contribution at any 
time. 

5. Our payments will be gifts to the City of 
Vancouver for which we will require receipts 

, in accordance with the Income Tax Act. 

- 6. Publicity releases will be cleared with us in 
•advance. 


cont'd. . . . 
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COMMUNICATIONS OR PETITIONS (cont'd) 

Proposal from Devonian Group 
(cont'd) 


While we also discussed the possibility of our involvement in 
the English Bay to Burrard Street Bridge pathway, we have decided not to 
become involved in that section of your construction projects. We would prefer 
to concentrate our efforts in the Stanley Park area with that project being com- 
pleted as quickly as is possible. 

This offer is open for acceptance by you until the close of business 
on Friday, 27th May 1977, by written notice to the address above. We would 
appreciate hearing from you at your earliest convenience. 

Also before Council this day was the following memo dated 
May 30, 1977, from the Deputy Director of Finance: 

City Council on May 31, 1977 will be dealing with an offer 
by the above group to contribute $900,000 towards a pedestrian/bicycle 
pathway in Stanley Park. 

The cost of the project is estimated at $1,775,000 leaving 
$875,000 to be financed from other sources. 

My major concern is Item 2 of their proposal which reads as 

follows : 

"(2) The City will undertake that the works would 

be entirely completed within 3 years." I 

If this means that the grant of $900,000 depends upon the full | 
completion of the project then, in my opinion, the City must appropriate j 
a sum of $875,000 at this time in order to enter into an agreement with 
the Group. Since the available City capital funds are less this amount 
and in fact have been basically committed for other projects then the 
only source of City funds at this time would be revenue surplus. 

Therefore if City Council enters into an agreement with the 
Devonian Group at this time the following Resolution should be passed: 

'That the City appropriate $875,000 of revenue surplus funds 
towards the project. Revenue surplus to be reimbursed fully 
upon approval of Federal, Provincial or other funding sources, 
and that Council approve in principle that any balance out- 
standing to be provided in the supplementary capital budget 
of the final year of the pro j ect . ' 

MOVED by Aid. Rankin, 

THAT the above proposal of the Devonian Group be approved; 

FURTHER THAT should Canada Works funding of this project 
not be approved for 1978 and 1979, it be recommended to those 
Councils that 50% of the City's costs of the project be 
allocated from the Park Board Supplementary Capital Budgets for 
1978 and 1979, and that the financing proposal set out in the 
memo of the Deputy Director of Finance dated May 30, 1977, be 
approved. 

- CARRIED 

(Aldermen Kennedy, Puil and the Mayor opposed) 
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COMMUNICATIONS OR PETITIONS (cont'd) 

3. Silver Jubilee Gala Tribute - 
The Orpheum - June 11, 1977 
Grant in Lieu of Rental 


Council considered a letter dated May 26, 1977, from the 
Conunanding Officer of the 15th Field Artillery Regiment requesting 
a grant in lieu of rental for The Orpheum on June 11, 1977, for a 
gala tribute to the Silver Jubilee of Her Majesty Queen Elizabeth II. 

MOVED by Aid. Puil, 

THAT a grant in lieu of rental for The Orpheum on June 11, 
1977, to the 15th Field Artillery Regiment, be approved. 

- CARRIED UNANIMOUSLY ANI 
BY THE REQUIRED MAJORI'! 

4. Federal Contributions to the 
Urban Demonstration Projects 

Council had before it a letter dated May 19, 1977, from the 
Hon. Andre Ouellet, confirming that the Federal Treasury Board 
has, on his recommendation, approved contributions by his Ministry 
to the five following demonstration projects: ' 

(a) Fishermen's Wharf: Federal Contribution up to $400,000 j 

(b) Kitsilano Beach Swimming Pool Facility: Federal Contribution I 
up to $750,000 

(c) Kensington Park: Federal Contribution up to $850,000 

(d) East False Creek: Federal Contribution up to $1.5 million 

(e) Trout Lake Aquatic Park: Federal Contribution up to $1 million. 

In his letter, the Minister advised that he has instructed 
Ministry officials to initiate discussions at the earliest possible 
moment with whomever Council may wish to arrange for this task, in 
order jointly to determine appropriate funding arrangements on the 
basis for allocating costs between the City, the Ministry of State 
for Urban Affairs and any parties that may be involved. 

MOVED by Aid. Rankin, 

THAT the letter from the Hon. Andre Ouellet be received and 
Council express to the Minister its appreciation of the grants; 

FURTHER THAT the City Manager be appointed to carry out, on 
behalf of Council, discussions with officials of the Ministry of 
State for Urban Affairs and any other parties that may be involved. 

- CARRIED UNANIMOUSLY 


CITY MANAGER'S AND OTHER REPORTS 


A. MANAGER'S GENERAL REPORT 
MAY 27, 1977 

Works & Utility Matters - 
(May 27, 1977) 

The Council considered this report which contains four 
clauses identified as follows: 

CI. 1: Closure of Lane East of Fraser Street, 

31st Avenue to Lane North 
CI. 2: Repair to Yard Building - Cambie Yard 
CI. 3: Local Improvements on the 'Initiative Principle' 
CI. 4: Speed Deterrent Bumps - Lanes Surrounding 

Quadra Park 


cont'd, . . . 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Works & Utility Matters 
(May 27, 1977) (cont'd) 

Clauses 1, 2 and 3 

MOVED by Aid. Puil, 

THAT the recommendations of the City Manager contained in 
Clauses 1, 2 and 3 be approved. 

- CARRIED UNANIMOUSLY 

(Clause 3 was Carried Unanimously and by the Required 
Majority) 

Speed Deterrent Bumps - Lanes 
Surrounding Quadra Park (Clause 4) 

MOVED by Aid. Puil, 

THAT the project not proceed and that the resolution of 
Council on February 24, 1977, dealing with the matter be 
amended accordingly. 

- CARRIED UNANIMOUSLY 
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Building & Planning Matters 
(May 27, 1977) 

The Council considered this report which contains five 
clauses identified as follows: 

CI. 1: Mt. Pleasant NIP/RRAP - Six Month Progress Report 

Cl. 2: Mt. Pleasant NIP Neighbourhood House Lease 

CI. 3: Rezoning - N/S of East 31st Avenue between Fraser 

and Prince Albert Streets 
Cl. 4: Letter to Office Developers in the City of Vancouver 
Cl. 5: Grandview/Woodland NIP Appropriation - Tree Planting 

and Litter Containers 

Clauses 1, 2, 4 and 5 

MOVED by Aid. Harcourt, 

THAT the information contained in Clause 1 be received and the 
recommendation of the City Manager contained therein be approved; 

FURTHER THAT the recommendations of the City Manager contained 
in Clauses 2 and 5 be approved and Clause 4 be received for 
information. 

- CARRIED UNANIMOUSLY 

Rezoning - N/S of East 31st Avenue 

between Fraser and Prince Albert (Clause 3) 

MOVED by Aid. Harcourt, 

THAT the recommendation of the Director of Planning contained 
in this Clause be received and the whole matter be referred direct 
to a Public Hearing. 

- CARRIED UNANIMOUSLY 

Fire & Traffic Matters 
(May 27, 1977) 

Street Closures to Accommodate a Japanese 
Canadian Centennial Arts Workshop Festival 
(Clause 1) 

MOVED by Aid. Kennedy, 

THAT the request of the Japanese Canadian Centennial Arts 
Workshop Festival that Dunlevy and Jackson Streets (both flanking 
Oppenheimer Park) between Powell and Cordova Streets be closed to 
vehicular traffic to be effective 8:00 a.m. Saturday, June 11, 1977, 
to 9:00 p.m. Sunday, June 12, 1977, to accommodate its festival, 
be approved, subject to the conditions set out in the City Manager's 
report dated May 27, 1977; 

FURTHER THAT Council approve a grant of up to $450.00 to the 
Japanese Canadian Centennial Arts Workshop Festival to cover the 
costs of temporary signing and barricading as well as extra street 
cleaning for this event. 

- CARRIED UNANIMOUSLY AN 
BY THE REQUIRED MAJOR! 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Finance Matters 
(May 27, 1977) 

The Council considered this report which contains two 
clauses identified as follows: 

CI. 1: 7 4th Annual Convention of U.B.C.M. - 

September 21st, 22nd and 23rd, 1977 
CI. 2: Provincial Government Complex - Blocks 

51, 61 and 71, District Lot 741 

Clause 1 

MOVED by Aid. Kennedy, 

THAT this Clause be received for information. 

- CARRIED UNANIMOUSLY 

Clause 2 

MOVED by Aid. Kennedy, 

THAT the recommendation of the City Manager contained in 
this Clause be approved; 

FURTHER THAT the lessee be charged a nominal rental for 
the portions of the leasehold premises sublet by the lessee. 

- CARRIED UNANIMOUSLY 


Personnel Matters 
(May 27, 1977) 

The Council considered this report which contains two 
clauses identified as follows: 

CI. 1: Orthoptist Position, Requested Increase 

from 10 Month Position to Full Time 
CI. 2: Establishment of One (1) Full Time Position 

Truck Driver, Health Department 

Clauses 1 and 2 

MOVED by Aid. Marzari, 

THAT the recommendations of the City Manager contained in 
Clauses 1 and 2 be approved. 

- CARRIED UNANIMOUSLY 

Property Matters 
(May 27, 1977) 

The Council considered this report which contains five 
clauses identified as follows: 

Cl. 1: False Creek - Resubdivision of City-Owned Land 
S/W Corner 6th Avenue and Laurel Street 

Cl. 2: Burrard Street Widening - Purchase of Portion 
of Property - 1794-1796 West Broadway 

Cl. 3: Expropriation for Burrard Street Widening 
1720, 1770 Burrard Street 

Cl. 4: Demolition - 2 780 S.E. Marine Drive 

Cl. 5: City of Vancouver Physical Asset Insurance 

Clauses 1, 2, and 3 

MOVED by Aid. Puil, 

THAT the recommendations of the City Manager contained in 
Clauses 1, 2 and 3 be approved. 

- CARRIED UNANIMOUSLY 

cont ' d. . . . 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Property Matters 
(May 27, 1977) (cont'd) 

Clauses 4 and 5 

MOVED by Aid. Brown, 

THAT Clauses 4 and 5 be received for information. 

- CARRIED UNANIMOUSLY 


B. Sale of Land in the Thunderbird Area 
to Akali Singh Sikh Society 

Council noted a letter dated May 24, 1977, from Dr. V. Setty 
Pendakur, Chairman, Building Committee of the Akali Singh Sikh 
Society, on this matter. 

MOVED by Aid. Marzari, 

THAT the recommendation of the City Manager contained in 
his report dated May 9, 1977, be approved; 

FURTHER THAT the letter from the Akali Singh Sikh Society 
be received. 

- CARRIED UNANIMOUSLY 


Prior to consideration of the following two reports, the Directoi 
of Planning reviewed the history of these applications and the 
reasons for his recommendations for the information of Council. 

C. Rezoning - Area Generally West of 
the Quebec/Columbia Connector at 
Terminal Avenue 


MOVED by Aid. Kennedy, 

THAT the recommendation of the Director of Planning contained 
in the Manager's report dated May 17, 1977, be received and the 
whole matter be referred direct to a Public Hearing. 

- CARRIED UNANIMOUSLY 

D. Rezoning - N/W Corner of Main 
Street and Terminal Avenue 

MOVED by Aid. Brown, 

THAT the recommendations of the Director of Planning contained 
in the Manager's report dated May 17, 1977, be received and the 
whole matter be referred direct to a Public Hearing. 


- CARRIED 

(Aldermen Marzari, Puil and Rankin opposed) 


CI. 

1: 

CI. 

2: 

CI. 

3: 

CI. 

4: 

CI. 

5: 
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7 : 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

I. Report of Standing Committee 
on Community Services , 
May 19, 1977 

The Council considered this report which contains eleven 
clauses identified as follows: 

Lodging Houses - 630 Alexander and 634 Main Streets 
Name of Hostel at 124 Dunlevy Avenue 
Liquor Permit Application - 710 Helmcken Street 
Rent Increases at Ferrara Court Apartments, 
504 East Hastings 
Quarterly Grants Report 

Civic Grant Request - Van Home Summer Enrichment 
Program 

Ray-Cam Co-Operative Centre Operating Budget 
(1977-78) 

Future of the Wicklow Hotel, 1516 Powell Street 
By-law Enforcement in the 'Core Area' 
Development Permit for False Creek Day Care Centre 
Transportation for the Disabled - B.C. Lions 
Society for Crippled Children - ID Service 

Clauses 1, 2, 3 and 4 

MOVED by Aid. Rankin, 

THAT the recommendations of the Committee contained in 
Clauses 1, 2, 3 and 4 be approved. 

- CARRIED UNANIMOUSLY 

Quarterly Grants Report 
(Clause 5) 

MOVED by Aid. Rankin, 

THAT the Director of Social Planning review existing 
information on past and present City involvement in funding 
local area councils or community groups for report to the 
Standing Committee on Community Services. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Rankin, 

THAT City Council approve a grant of $11,100 to the Japanese 
Community Association. 

- CARRIED BY THE 
REQUIRED MAJORITY 

(Alderman Puil opposed) 

MOVED by Aid. Rankin, 

THAT City Council approve a grant of $10,6 42 to the Lower 
Mainland Stroke Association - Vancouver Branch. 

- CARRIED UNANIMOUSLY ANI 
BY THE REQUIRED MAJORi: 

MOVED by Aid. Rankin, 

THAT City Council approve a grant of $14,500 to cover the salary 
of an area co-ordinator (12 months at $1,000 per month) and rent, 
telephone, office equipment and supplies (totalling $2,500) for 
the Marpole-Oakridge Area Council Community Office. 

- LOST NOT HAVING RECEIV] 
THE REQUIRED MAJORITY 

(Aldermen Brown, Ford, Kennedy, Puil and the Mayor opposed) 


cont ' d. 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Report of Standing Committee 

on Community Services, 

May 19, 1977 (cont'd) 

Quarterly Grants Report 
(Clause 5) (cont'd) 

MOVED by Aid. Rankin, 

THAT City Council approve a grant of $8,668 to the Marpole- 
Oakridge Area Council Seniors Care Program. 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 

MOVED by Aid. Rankin, 

THAT City Council approve a grant of $9,07 5 to the St. James 
Social Service. 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 

MOVED by Aid. Rankin, 

THAT City Council approve a grant of $16,583 to the Vancouver 
Association for Children with Learning Disabilities. 

- CARRIED BY THE 
REQUIRED MAJORITY 


(Mayor Volrich opposed) 

MOVED by Aid. Rankin, 

THAT the foregoing grants be subject to any terms or conditions 
as set forth by the Director of Social Planning and contained in the 
Manager's report dated May 9, 1977. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Rankin, 

THAT no grants be approved at this time to the following 
organizations : 

(i) Hastings-Sunrise Action Council 
(ii) Trinity Baptist Church. 

- CARRIED UNANIMOUSLY 

Civic Grant Request - Van Horne Summer 
Enrichment Program (Clause 6) 

MOVED by Aid. Rankin, 

THAT recommendation A of the Committee contained in this 
Clause be approved. 

- LOST NOT HAVING RECEIVE] 
THE REQUIRED MAJORITY 

(Aldermen Brown, Kennedy and the Mayor opposed) 

MOVED by Aid. Marzari, 

THAT Council approve a grant of $5,000 for the Van Horne 
Summer Enrichment Program, such grant to be administered by the 
Van Horne Parent Consultative Committee. 

- LOST NOT HAVING RECEIVE 
THE REQUIRED MAJORITY 

(Alderman Kennedy and the Mayor opposed) 

MOVED by Aid. Rankin, 

THAT recommendation B of the Committee contained in this 
Clause be approved. 

- CARRIED UNANIMOUSLY 


cont'd. 
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The Council recessed at approximately 4:15 p.m., and following 
an 'In Camera' meeting in the Mayor's Office, reconvened in open 
session in the Council Chamber at approximately 4:45 p.m. 


CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Report of Standing Committee 

on Community Services, 

May 19, 1977 (cont'd) 

Clauses 7, 8,9 and 10 

MOVED by Aid. Rankin, 

THAT the recommendations of the Committee contained in 
Clauses 7, 8, 9 and 10 be approved. 

- CARRIED UNANIMOUSLY 

Transportation for the Disabled - 
B.C. Lions Society for Crippled 
Children - ID Service (Clause 11) 

Mr. McBride addressed Council on behalf of the B.C. Lions 
Society. 

MOVED by Aid. Rankin, 

THAT the recommendation of the Committee contained in this 
Clause be approved. 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORIT 

MOVED by Aid. Puil, 

THAT the Director of Social Planning report to Council on 
agencies and programs for which Provincial Government funding is 
considered inadequate and also on agencies and programs from 
which the Provincial Government has withdrawn funding. The report 
to include appropriate action which could be taken at the political 
level to increase Provincial Government funding in deficient areas. 

- CARRIED UNANIMOUSLY 

II. Report of Interim Cultural 
Advisory Committee, 
May 19, 1977 

Structure, Terms of Reference, etc. 
for Permanent Committee on the Arts 

MOVED by Aid. Brown, 

THAT the recommendations of the Committee contained in this 
report be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Puil in amendment, 

THAT the structure be amended to read "one Alderman to be 
appointed by the Mayor". 

- LOST 

(Aldermen Bellamy, Brown, Ford, Harcourt, Kennedy, 
Marzari and the Mayor opposed) 

The amendment having lost, the motion by Alderman Brown 
was put and CARRIED UNANIMOUSLY. 

The Mayor appointed Alderman Brown as Chairman and Aldermen 
Gibson and Marzari as members of the Council Committee on the 
Arts. 


A'. 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

III. Report of Special Joint Council/ 
Park Board Committee re Jericho, 
May 24, 1977 . 

The Council considered this report which contains four 
clauses identified as follows: 

Cl. 1: Minutes of Previous Meeting 

Cl. 2: Delegation Requests 

Cl. 3: Hangar #5 - Park Board Resolution of May 16, 1977 

Cl. 4: Use of Other Hangars 

Clause 1 

MOVED by Aid. Ford, 

THAT this Clause be received for information. 

- CARRIED UNANIMOUSLY 

Clause 2 

MOVED by Aid. Ford, 

THAT the recommendation of the Committee contained in this 
Clause be approved after deleting all the words after the word 
'hangars ' . 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt, 

THAT the Assistant Director, Construction and Maintenance 
Division, report to the next meeting of Council on the actual 
costs of renovating Hangar #5 at Jericho. 

- CARRIED UNANIMOUSLY 

Clauses 3 and 4 

MOVED by Aid. Ford, 

THAT consideration of Clauses 3 and 4 be deferred until 
after the Special Committee's proposed public meeting on 
June 23, 1977. 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Bellamy, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Puil, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


BY-LAWS 

1. BY-LAW TO AMEND BY-LAW NO. 4 550, 
BEING THE LICENSE BY-LAW (High 
School Graduation Dances) 


MOVED by Aid. Bellamy, 
SECONDED by Aid. Marzari, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 


cont'd 


Board of Administration, October 23, 1970 


(WORKS - 3) 


Itein No. k cont'd 


A review In July, 1970, indicated that Pacific Centre was still 
formulating plans for the development schedule of Block i4-2 , 
and proposals re traffic arrangements during construction could 
not be fruitfully discussed with the City until these plans were 
further developed. 

Recent discussions with Pacific Centre officials indicate that 
it will be a few more weeks before they can present their pro- 
posals for discussion. When we receive these we intend to meet 
with DBA officials to obtain their comments before finally 
arriving at a program for handling traffic during construction. 

These traffic arrangements will then be the subject of a report 
to Counci 1 . " 


Your Board submits the matter to Council for INFORMATION. 
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BY-LAWS (cont'd) 

By-law to Amend By-law No. 4550, 
being the License By-law (High 
School Graduation Dances) (cont'd) 

There being no amendments, it was 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Marzari, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-laws. 

- CARRIED UNANIMOUSLY 


MOTIONS 

A. Allocation of Lands for Lane 
Purposes (South 10 feet of 
Lot 7, Block 317, D.L. 526) 

MOVED by Aid. Brown, 
SECONDED by Aid. Ford, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for lane purposes, the following described lands: 

South 10 feet of Lot 7, Block 317, District Lot 526, 
Plan 590; 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes, and declared to form and constitute portions of 
lane. 

- CARRIED UNANIMOUSLY 


B. Allocation of Lands for Road 
Purposes (Lots 1 and 2 (part) 
Block 248, D.L. 526) 


MOVED by Aid. Brown, 
SECONDED by Aid. Ford, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for road purposes, the following described lands: 

The West 7 feet of Parcel "A" (see 347535-L) of Lots 1 and 
2 and the West 7 feet of Lot 1 except Parcel "A" and except 
the North 7 feet shown on Plan 38 63, now road, ALL in Block 
248, District Lot 526, Plan 590, the same as shown outlined 
red on plan prepared by G. Girardin, B.C.L.S., dated 
January 3, 1977, and marginally numbered LF 8081, a print of 
which is hereunto annexed; 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for road purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
road purposes, and declared to form and constitute portions of 
road. 

- CARRIED UNANIMOUSLY 
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MOTIONS (cont'd) 

C. Allocation of Lands for Lane 

Purposes (2040 Burrard Street) 

MOVED by Aid. Brown, 
SECONDED by Aid. Ford, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for lane purposes, the following described lands: 

The North 2 feet of Lot 39; 

The West 7 feet and the North 2 feet except the West 7 feet 
thereof of Lot 40, Block 248, District Lot 526, Plan 590, 
the same as shown outlined green and red respectively on 
plan prepared by G. Girardin, B.C.L.S., dated March 28, 1977, 
and marginally numbered LF 8176, a print of which is hereunto 
annexed 

(2040 Burrard Street) ; 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes, and declared to form and constitute portions of 
lane. 

- CARRIED UNANIMOUSLY 


ENQUIRIES AND OTHER MATTERS 

Vancouver Art Gallery 

MOVED by Aid. Marzari, 
SECONDED by Aid. Kennedy, 

THAT Council approve in principle, the designation of $2,616 
million from the sale of Block 71 and the future proceeds from the 
sale of the present Art Gallery to the renovation of the Court 
House for the Art Gallery, subject to a renovation plan and budget 
being developed to the satisfaction of the City and any remaining 
needed funding being secured by the Art Gallery. 

- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 6:05 p.m. 
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WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 


RECOMMENDATION ; 

1. Closure of Lane East of Traser Street, 31st Avenue to 
Lane North, Block 9, D.L. 391 and 392, Plan 2467 


The Acting City Engineer reports as follows: 

"The lane east of Fraser Street north of 31st Avenue is well below the grade 
of Fraser Street and below the grade of 31st Avenue making it virtually impossible 
to open the lane to traffic. The owner of the lands on either side of the lane 
wishes to acquire the lane and consolidate his holdings. 

I re commend that the lane lying between the westerly productions of the 
northerly and southerly limits of Lot 44, Block 9, District Lots 391 and 392 as 
shown hatched on Plan LF 8264 be closed, stopped up and conveyed to the 
owner of the abutting lands subject to the following conditions: 

(a) The value of the closed lane be $22,000 in accordance with the recommendation 
of the Supervisor of Properties. 

(b) The applicant to pay for the relocation of all utilities in the lane which 
would include the installation of an anchor pole. Alternatively if the 
utilities are to remain, a Public Utility Easement is required over the 
closed lane. 

(c) All agreements to be satisfactory to the City Engineer and Director of 
Legal Services. 

(d) The closed lane to be subdivided with the abutting lands in a manner 
satisfactory to the Approving Officer." 

The City Manager RECOMMENDS that the foregoing recommendation of the Acting 
City Engineer be approved. 

****** 


2 . Repair to Yard Building - Cambie Yard 

The Acting City Engineer reports as follows: 

"Funds were requested in the Supplemental Budget to make repairs to 
the old brick building in Cambie Yard which houses the Radio Shop and the 
Garage, The item was rejected in the budget review. The damage is caused by 
subsidence of the pile foundation and one comer of the building is breaking 
away. Continuing measurements by the Structures Engineer of the rate of 
settlement lead us to conclude that the condition is worsening and is approach- 
ing a hazardous state. The area is heavily used by workmen and a collapse 
cannot be tolerated. Our proposal is to remove the defective brick corner and 
replace it with a light steel wall. The cost of this work is estimated at 
$9,750, I feel that repairs should be undertaken at the earliest possible 
date. 

The Director of Finance reports that funds could be made available 
from Contingency Reserve, 

The Acting City Engineer recommends that funds in the amount of $9,750 
be approved for repairs to the Cambie Garage, the source of funds to be 
Contingency Reserve," 

The City Manager RECOMMENDS that the above report of the Acting City 
Engineer be approved. 


Cont • d 
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3 . Local Improvements on the "Initiative Principle" 

The Acting City Engineer reports as follows : 
"FIRST STEP 

General 

As required by the Local Improvement Procedure By-law, projects for :- 

- Curb and Gutter, Arterial Street; 

- Pavements and Curbs, Downtown Streets; 

- Pavements and Curbs , Higher Zone ; 

- Pavements and Curbs, Neighbourhood Improvement Projects; 

- Lane Pavements , Higher Zone ; 

- Lane Pavements, Local Residential; 

- P.C. Concrete Sidewalk; 

shown on the attached schedule dated May 20, 1977, are advanced to Council on 
the 'Initiative Principle'. 

Burrard Street Curb and Gutter Project 

A program for widening Burrard Street from 1st Avenue to 10th Avenue 
(along with left-turn bays on Broadway and other related works) was approved by 
Council on 15 June, 1976, This section of Burrard has a pavement adequate for 
the local need and is all curbed except for these two half-blocks. Only these, 
therefore, should be a local improvement. 

Burrard Street Sidewalk Project 

In connection with the widening of Burrard Street, existing concrete side- 
walk will be replaced behind the widened curbs at no direct charge to the 
abutting properties. Many sections, however, do not have permanent walks or 
have walk of less than full width. This project comprises these 'missing' walks. 

Quebec Street, Taylor Street and the Un-named Street West of Main Street 

These three projects are sections of the South By-pass route which is 
part of the Downtown Transportation Plan approved by Council on 29 July, 1975. 

Pavements and Curbs on Local Streets, Higher Zones 
and Lane Pavements , Higher Zones 

These projects are part of the continuing program of paving streets and 
lanes in higher zones. Ihey have been advanced because of public complaints 
and high maintenance costs. 

Lane Pavement, Local Residential, on the lane surrounding 
Humm Park in the vicinity of 55th Avenue and Gladstone Street 

Parks and Recreation have developed Humm Park which is in the center of a 
block and is surrounded by residential properties and separated from these 
properties by a lane. Parks and Recreation have requested that the lane be 
improved by the construction of a lane pavement, with a curb on one side abut- 
ting the Park site only. Parks and Recreation will be paying for the curb 
while the remainder of the work is contained in the local improvement project 
for the residential lane pavement. 

Pavements and Curbs, Neighbourhood Improvement Projects 

These projects are the 1977 part of a two year program for paving streets 
in the Mount Pleasant area under the Neighbourhood Improvement Program, approved 
by Council on February 18, 1977. 

Capital Funds 

Funds for the City's shares of these projects are available as follows: 

Burrard Street curb and gutter and sidewalks (items 1 & 24) from funds 
authorized for this program. 

Balance - from funds approved in the 1977 and prior Streets Capital Budgets, 

and from N.I.P, funds for the Mount Pleasant area as shown on the Detailed 
Second Step Report." 
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Clause 3 continued 


SECOND STEP 

The Director of Finance submits the following report on the financial 
arrangements : 

"In accordance with the provisions of the Local Improvement Procedure By-law, 
I am submitting the City Engineer's report dated May 20, 1977. 

The estimated total cost of these improvements is $1,189,257 and the 
City's share of the cost is $865,692 which includes $183,205 of N.I. P. funds, 

I have to report that the necessary financial arrangements can be made to 
carry out this work." 


The City Manager has decided that it is desirable to undertake the projects 
referred to and RECOMMENDS that : 

(a) The reports of the Acting City Engineer and Director of Finance be adopted 
together with the details of the Second Step Report on file in the City 
Clerk's Office. 

(b) The City-owned parcels shown on the list attached to the detailed Second 
Step Report for the Local Improvement Projects be declared assessable. 

(c) That the reduction of the Property Owners' rates on the Neighbourhood 
Improvement Projects (pursuant to section 5, subsection (15) of the 
Local Improvement Procedure By-law) be : 

Residential Property 25% 
Multiple Dwelling and Local Commercial Property 12% 
Commercial and Industrial Property 117o 

(d) The Court of Revision for the projects listed in the attached schedule 
dated May 20, 1977 be held at 7:30 p.m. Ibesday, July 26, 1977. 

NOTE: (Requires affirmative vote of 2/3 of Members present). 

4 . Speed Deterrent Bumps - Lanes Surrounding Quadra Park 

The City Engineer reports as follows :- 

"A petition dated March 24, 19 7 7 from certain of the Property 
Owners on the lanes surrounding Quadra Park, requesting that 
this project not proceed, was circulated to members of Council 
on April 6, 1977 (on file in City Clerk's office). The 
petition stated: 

'The following petitioners for the above project, having had time 
to evaluate the effect of traffic in the lanes described, and the 
fact that increased traffic and speed problems have not materialized, 
wish to rescind the application for speed bumps.' 

This was a Local Improvement project 'by Petition' for Speed Deterrent Bumps 
in the lanes south of 16th Avenue, west of Quesnel Drive, north of 18th Avenue 
and east of Collingwood Street (sketch attached) . It came before a Court of 
Revision and Council on 24 February, 1977. There are 25 owners; a sufficiently- 
signed petition required 17 signatures; 18 ovmers had signed. A previous 
request that the project not proceed had been circulated and one owner appeared 
so requesting. The project was undertaken by Council. 
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Signatures on the petition, the previous request not to proceed and the 
present brief have been compared with the following result: 

Signed petition and still wish Speed Bumps - 3 

Signed petition but now opposed to Bumps - 15 

Did not sign petition, opposed to Bumps - 4 
Did not sign petition or either request not 

to proceed - _3 

Total Owners - 25 

This count indicates that, at most, 6 owners now favour Speed Bumps and at 
least 19 are opposed. 

Note:- The two requests not to proceed carried some 'half -signatures' 
(one of two joint owners). These could not have been accepted 
on a formal petition but are counted here because our experience 
is that half signatures will usually be made good if required. 
In any event, opposition by one of two joint owners means that 
there cannot be a majority of the two in favour. 

There is also one property owned jointly by three persons. Two 
signed the petition, which was an accepted signature. One of 
these two signed the present brief. This has been counted as 
'Signed petition but now opposed to Bumps' although the picture 
is not fully clear. 

The sequence of events is of interest. The question of speed bumps arose 
while the petition for paving was being circulated and the speed bump petition 
was submitted after the paving petition but before the paving was done. 
Because of the difference in submission date, the paving was in the 1976 
program but the speed bumps had to wait for the November plebiscite and the 
1977 program. The lane was paved in the summer of 1976 and the Property 
Owners thus had the opportunity to see that the anticipated speeding did not 
develop . 

No work has been done on these Speed Bumps. 

The covering letter to the petition suggests, 'Slow, Children at 
Play' signs. It is not the City's policy to install such signs 
for the following reasons: 

(a) There is a blanket 15 miles per hour speed limit in all lanes, 
imposed in part because of children and other pedestrians; 

(b) While some children do play in lanes, they are not intended as 
playgrounds and it would be poor practice to install signs which 
might encourage this use; 

(c) If signs were justified in one residential lane, they would be 
justified in all. There are over 6,000 blocks of residential 
lanes in the City and the number of signs would equal the number 
now in effect for all other regulations. 

PROCEDURE; 

The Local Improvement Procedure By-law provides that signatures may not 
be withdrawn or countermanded after the Petition has been filed. In the 
legal sense, therefore, there is still a sufficiently-signed petition. 
Council, however, has the decision whether or not to undertake a project 
petitioned for. This Local Improvement project (Item 270 on Schedule 
441) was one of the number undertaken by a Motion of Council on 24 
February, 1977. 
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The City Engineer recommends that the project not proceed and 
that Council rescind its motion of February 24 as it applies to 
this project. 

The City Manager RECOMMENDS acceptance of the foregoing recommen- 
dation. 


FOR COUNCIL ACTIOf^ SEE PAG_"fS)..5£Si2?^ 
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BUILDING AND PLANNING MATTERS 
INFORMATION AND RECOMMENDATION ; 

1. Mt. Pleasant U .l.V ./R.R.h.P . 

Six Month Progress Report 

The Director of Planning reports as follows: 
"I BACKGROUND 

On September 28, 1976 Council approved the Mt. Pleasant N.I. P. 
Concept Plan which contained funding allocations for N.I. P. 
projects and planning policies to guide future development in the 
Mt. Pleasant N.I. P. Triangle. It is a requirement of C.M.H.C. 
that a progress report on implementation of N.I. P. projects be 
prepared at six month intervals. 

Council approved the following Mt. Pleasant N.I. P. allocations. 
The allocations as at December 31, 1976 are: 




TOTAL 

FED . 

PROV. 

CITY 

1. 

Kivan Boys ' & 
Girls Club $ 

250,000 

$ 71,428 

$ 35,714 

$142,858 

2. 

Neighbourhood 
House 

190,000 

95,000 

47,500 

47,500 

3. 

Parks - S. 
China Creek 

157,000 

78,500 

39,250 

39,250 


Robson 

180,000 

90,000 

45,000 

45,000 


Sunnyside 

32,000 

16,000 

8,000 

8,000 

4. 

Schools 

50,000 

25,000 

12,500 

12,500 

5. 

Administration 

89,047 

44,524 

22,262 

22,261 

6. 

Bus Shelters 

45,000 

11,250 

5,625 

28,125 

7. 

Street Curbing 

475,000 

118,750 

59,375 

296,875 

8. 

Trees 

(Boulevards) 

100,000 

25,000 

12,500 

62,500 

9. 

Traffic Plan 

80,000 

20,000 

10,000 

50,000 

10. 

Public Safety 
Measures on 
E. 12th 

10,000 

2,500 

1,250 

6,250 

11. 

Contingencies 

59,458 

29,729 

14,865 

14,864 


TOTAL IMPLEMENT- 
ATION STAGE $1,717,505 $627,681 $313,841 $775,983 


PLANNING 

STAGE 59,637 29, 819 14,909 14,909 

TOTAL MT. PLEASANT 

NIP FUNDS $1,777,142 $657,500 $328,750 $790,892 


In January, 1977, CMHC and the Province gave approval to the 
Mt. Pleasant N.I. P. Concept Plan. 

II INTENT AND PROGRESS 

This report outlines how the Mt. Pleasant N.I. P. allocations 
are to be spent, details the progress which has been made to 
date and indicates upcoming actions to be taken by the Planning 
Department and other civic bodies. 

Cont'd . . . 
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1. Kivan Boys and Girls Club ($250,000 ) 

This project entails replacement of the existing fire 
damaged, outdated Club building located at 12 Ave & St. 
Catherines Street. Kivan provides social/recreational 
programs and opportunities to local boys and girls, ages 
7 to 17, and is operated by the' Boys/Girls Clubs of 
Canada. In 1975 active members numbered about 120. 
The Club has served the area since 1937 and is generally 
well regarded by area residents. 

Since approval of the N.I. P. Concept Plan additional 
investigation into location requirements and possibilities 
has been undertaken. The $250,000 will be utilized by the 
Boys & Girls Club towards constructing a new facility on 
City owned land. The Club will supplement the N.I. P. 
funds through additional monies, donated materials and 
professional services. The Citizens N.I. P. Committee, 
Planning Dept. , other civic bodies and the Boys/Girls 
Club are working to resolve outstanding details prior to 
submitting an implementation report in May for consider- 
ation of Council. 

Resulting from Kivan 's long service to the community many 
local residents regard the reconstruction project as the 
N.I. P. Committee's most important venture and are eager 
to re-establish the Club in the neighbourhood as soon as 
possible. 

2. Neighbourhood House ($193,000 - includes $3,000 contingency 

funds) 

This major project is now almost complete. On February 15, 
1977, Council approved the purchase of 535 E. Broadway for use 
as a Neighbourhood House to be operated under the auspices of 
N.S.A. (Neighbourhood Services Association). The Neighbour- 
hood House Staff has been hired, a Citizen's Management Board 
appointed and programming started at 535 E. Broadway. The 
Planning Department will soon report to Council outlining 
recommended details of a long term lease agreement between 
the City and N.S.A. 

3. Parks ($369,000 total ) - South China Creek ($157,000), 
Robson ($180,000), Sunnyside ($32,000 ) 

Following a Citizen involvement process (park design-ins, 
surveys, meetings) that occurred in mid-1976, the Park Board 
prepared concept drawings for N.I. P. park improvements. 
Subsequent discussion and modification to the plans has 
occurred. The Park Board will provide final plans in June, 
1976 with partial implementation to follow at summer's end. 
The South China Creek improvements include closing a portion of 
E. 10 Ave (approved by Council Sept. 28,1976), A Park 
Improvements Implementation Report will be forwarded to 
Council in August. 

4. Schools ($50,000 ) 

This allocation is for the two area schools: Dickens and 
Nightingale Elementary. Suggestions to date for the $50,000 
have focused on improvements to school grounds. Implementation 
will likely occur in 1978, after further consultation with 
teachers and students has occurred. 

5. Administration ($89,047 - includes $3^372 contingency 
funds ) 

These funds cover all citizen participation costs (meetings 
news-flyers, etc.), site office overhead, salaries and R.R.A.P. 
Promotion. At year's end the Planning Dept. will report on 
1978 administration. 
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6. Bus Shelters ($45,000 ) 

Bus shelters ranked as the top priority for funds in the May, 
1976 N.I. P. Questionnaire distributed throughout the Mt. Pleas- 
ant Triangle. In April 1977 Council decided to delay install- 
ation of the Mt. Pleasant N.I. P. "City Style" shelters for 
6 months to 1 year. This will enable Mt. Pleasant N.I. P. to 
take advantage of existing stock about to become available 
for relocation once the commercial shelter program gets under- 
way. This approach represents a considerable saving of 
monies over new construction. In six months (October, 1977) 
the Planning Department will review the progress on this item 
for report back to Council . 

7. Street Curbing ($475,000 ) 

These N.I. P. funds will be used to subsidize (up to 25%) 
the cost of curbing and paving all unimproved streets (87 blocks 
out of a total 134 blocks) in the N.I. P. Triangle. The total 
estimated cost is approximately $2 million. Property owners 
and the Streets Capital Fund will be subsidized alike. The 
work will be done in two stages - 1977 and 1978. Recently, 
Council approved the necessary Supplementary Capital Funds 
($462,000) to cover the City's share of the first stage. A 
report to Council regarding N.I. P. funds is forthcoming in 
May 1977. "Notices of Intent" will be sent to affected proper- 
ty owners in June, a Court of Revision is scheduled for July 
and the 1977 work will be undertaken from August to October. 

Many people regard the curbing program as an extremely 
important N.I. P. project. It will have far reaching benefits 
in terms of services and aesthetics throughout the entire 
N.I.P, community. Also, it a good opportunity for the City 
to further its longstanding curbing program. 

8. Trees -"boulevards ($100^000 ) 

To ensure quick installation of boulevard trees following 
the major curbing project noted above $100,000 has been set 
aside to assist the Park Board. Normally, boulevard trees are 
installed as funds permit. In this case, without supplementary 
funds, the size of the Mt. Pleasant N.I.P. curbing project would 
have caused considerable delay in planting boulevard trees. 

9. Traffic Plan ($80,000 ) 

In 1974, at the request of local residents, the Engineering 
Department completed a survey of traffic, parking and accidents 
in the Triangle and recommended installation of several 
traffic management devices. In 1976, through N.I.P,, the data 
was updated and the recommendations again discussed by area 
residents. A modified version of the original plan (3 
traffic circles and 1 traffic diverter) was subsequently 
approved by Council in September, 1976 as part of the N.I.P. 
Concept Plan. Implementation will occur in Fall, 1977. 

10. Public Safety Measures on E. 12 Ave. ($10,000 ) 

These funds are to cover pedestrian safety measures for E. 
12 Ave. that could emerge as a result of future Engineering 
Dept. studies related to Kivan. 


11. Contingencies ($59,458 less $3,000 to Neighb ourhood House 
= $56,458 

This allocation will be held in reserve pending 
implementation of other projects. 

12 . R.R.A.P. (Residential Rehabilitation Assistance 
Program ) 

R.R.A.P. funds are 100% Federal monies (except 
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SOCIAL SERVICE AND HEALTH MATTERS 

CONSIDERATION 

1, Illegal Suite - Hardship Case 
Mr. Piara Singh Sandhu (owner), 
875 West 63rd Avenue 


An application for consideration under City Council's hardship 
policy has been received from Mr. Piara Singh Sandhu owner of the 
property at the above address. As Chairman of the Hardship 
Committee, the City Building Inspector reports as follows: 

"The Committee noted that the building was erected in 
August 1968 as a one family dwelling, and it was further 
noted that the applicant obtained a building permit on 
December 31, 1969 for the installation of a playroom, 
recreation room, bedroom and a three-piece bathroom in 
the basement of this one family dwelling. Subsequent 
inspection on July 10, 1970 found that the basement was 
now occupied as a separate housekeeping unit. 

The Committee felt that this was a flagrant violation of 
the Zoning and Development By-law and were inclined to 
recommend refusal of the application and request that 
immediate enforcement action be taken. Examination of 
the declaration however, due to the debt incurred by the 
installation of the illegal unit, would appear to 
substantiate that the discontinuance of the basement 
accommodation would effect a hardship on the applicant. 

Council may wish to: 

(a) refuse the application and instruct the Building 
Inspector to enforce the Zoning and Development 
By-law, or 

(b) grant the application for a limited period of two 
years in which time it is felt that the debt incurred 
by the installation of the unit will be substantially 
reduced . " 

Your Board submits the foregoing for Council's consideration. 
INFORMATION 

2, Accumulation of Refuse: 
1447 Rupert Street 

The Medical Health Officer reports as follows: 

"The City Clerk received a letter from Mr. Alexis Bird 
regarding the accumulation of refuse on the premises at 
1447 Rupert Street, which is owned by a Mr . J. Doughty. 

This Department's records show that this site which consists 
of a lot with a dwelling on it and a vacant lot has been a 
problem to various civic departments due to the storage ol 
large amounts of material of questionable value since 1942. 

Clean up and removal of materials from this site, including 
those stored within the dwelling, have been carried out by 
the City of Vancouver Engineering Department by Resolution 
of Council in 1955 and in 1957. This property was further 
dealt with by Resolution of Council in 1965 but Mr. Doughty 
removed the accumulation of materials before the City crews 
took action. 
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Promotion which is cost shared) and are separate 
from the N.I. P. allocations outlined above. However, 
R.R.A.P. is an integral part of Neighbourhood Improve- 
ment and has been extremely successful in Mt. Pleasant. 
From March, 1976 to March, 1977, 100 buildings (about 
7% of all residential buildings in the area) containing 
a total of 140 units were rehabilitated under R.R.A.P. 
at a cost of $400,000. It is expected that a similar 
number of buildings will be rehabilitated each year 
through to 1980. Council should note that the take-up 
on R.R.A.P. in all Vancouver areas is excellent. 

The Director of Planning submits the foregoing for the 
INFORMATION of Council and REC0MI4ENDS: 

THAT Council submit the Mount Pleasant N.I. P. Six Month 
Progress Report to the Federal and Provincial Govern- 
ments for information. " 

The City Manager submits the foregoing report of the Director 
of Planning for the INFORMATION of City Council and RECOMMENDS 
the foregoing recommendation of the Director of Planning be 
approved. 


RECOMMENDATION ; 

2 . Mt. Pleasant N.I. P. Neighbourhood House Lease 

The Director of Planning reports as follows: 
"I. BACKGROUND 

On September 28, 1976, Council approved the Mount Pleasant N.I.P. 
Concept Plan which included the following: 

'Encourage the establishment of a Neighbourhood 

House within or adjacent to the N.I.P. Triangle 

by providing up to $190,000 towards this objective.' 

Pursuant to the above, on February 15, 1977, Council (In Camera) 
approved the purchase of 535 East Broadway with N.I.P. funds 
for use as a Neighbourhood House. 

Council further instructed City Officials to enter into lease 
negotiations with N.S.A. (Neighbourhood Services Association) 
for report back. The leasp is the subiect of this report. 

The premises at 535 East Broadway comprise a two-storey 
frame and concrete block building erected in 1976 on a lot 
33' X 122' zoned C-3A. Given current and anticipated future 
population characteristics for the area, the building's 
location, size and design (with minor modification) are 
considered ample to provide Neighbourhood Services for many 
years to come. It is worth noting that the Neighbourhood House 
is presently the sole "community building" in the general N.I.P. 
area. 

Neighbourhood House services are now established in the new 
premises staffed by a full-time Director, secretary, teen 
worker, ethnic worker, handymen, and several volunteers. 

II. TERMS OF LEASE 

Based on discussion between N.S.A. and City Officials, the following 
basic terms are recommended for inclusion in the lease arrangement 
between the City and N.S.A. 

a) Term 8 years, commencing April 1, 1977, with an option to 
renew for a further 8 years. It should be noted that 
under C.M.H.C. N.I.P. regulations, 8 years is the 
minimum lease term allowed for a community facility such 
as this. 
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b) H.S.A. shall provide neighbourhood services (social, 
recreational, cultural, educational) at 535 E. Broadway 
at nominal or no cost to the general neighbourhood 
population for the term of the lease agreement, the 
provision of such services- to-be-at all— times to the 
satisfaction of the City. 

c) Annual Rent . In view of the fact that N.I. P. funds 
(Social/Recreational Account) were used to purchase the 
subject site and that N.S.A. is a registered non-profit 
society, the Director of Planning recommends a nominal 
annual rent. 

The Director of Planning notes that in other instances 
where non-profit organizations lease city property the 
annual rent is often a nominal amount (example: Boys 
and Girls Clubs of Greater Vancouver). 

In this respect, the Supervisor of Properties estimates 
the fair market rent for this property to be $1675/month 
($1000 main floor and $675 top floor) or $20,000/year. 

d) N.S.A. may not sublet at a net profit to N.S.A. without first 
receiving prior written permission from the City. N.S.A. may, 
however, recover operating costs incurred as a direct result of 
sponsored groups using space or staff resources in the Neighbourhood 
House (example of sponsored groups: seniors program funded by New 
Horizons, Summer Fun program funded by Canada Works). 

e) Alterations to and Maintenance of Property . N.S.A. is 
to be responsible for all alterations and 
renovations in order to make the premises more suitable 
for operating a neighbourhood house. Structural 
alterations will not be undertaken without written permission 
from the City. N.S.A. is to be responsible for proper 
maintenance of the property arising from normal wear and 
will pay all utility costs in connection with the buildings 
use for the tern of the lease. The City is to be responsible 
for major structural and equipment maintenance only. 

f) Other . The lease agreement Is to be drawn up to the satisfaction 
of the Director of Legal Services. 

III. POLICY FOR FUTURE USE OF PROPERTY OR FUNDS ACQUIRED THROUGH FUTURE 
SALE 

Since the subject property was purchased with Mt. Pleasant Neighbourhood 
Improvement funds (Social/Recreational Account), it is recommended 
that future use of the property or funds acquired through future sale 
be confined to uses within the general category of 'providing 
neighbourhood services' to the general Mt. Pleasant N.I. P. area. 

IV. The Director of Planning RECOMMENDS : 

1) That the City enter Into a lease with N.S.A. for their use of 535 East 
Broadway in a form satisfactory to the Director of Legal Services in 
accordance with the conditions aforesaid, including provision for a 
nominal annual rental to be set by Council. 

2) That future use of 535 East Broadway or funds acquired through 
future sale be confined to uses within the general category of 
'providing neighbourhood services' to the general Mt. Pleasant N.I. P. 
area . " 

The City Manager RECOMMENDS that the foregoing recommendations of the Director 
of Planning be approved. 
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3 . East Thirty-First Avenue (North side of East 31st Avenue 
between Fraser Street and Prince Albert Street) . 
Lot 44, Block 9, D.L. 's 391 & 392 

Present Zone: (RS-1) One-Family Dwelling District. 

Requested Zone: (RT-2) Two-Family Dwelling District. 


Applicant: Mr. M. Katz, Architect. 
The Director of Planning reports as follows: 


'An application has been received from Mr. M. Katz, Architect, requesting an 
amendment to the Zoning and Development By-Law No. 3575 whereby the above- 
mentioned property be rezoned from (RS-1) One-Family Dwelling District to 
(RT-2) Two-Family Dwelling District for the purpose of: 

'To develop Lot 44 in conjunction with Lots 18, 19, 20, 21 and 22 
and portion of lane for the purpose of erecting a townhouse project 
as per attached drawings.' 


SITE DESCRIPTION 


The site is comprised of one lot located on the north side of East 31st Avenue 

adjacent to the unopened lane east of Fraser Street. The site measures 33 feet 

along the fronting street and has a depth of 146 feet to the lane at the rear. 
Site area is 4,838 square feet (See Appendix A). 

The site is zoned (RS-1) One-Family Dwelling District and is presently vacant. 
The site falls some 16 feet from the front on East 31st Avenue to the lane at 
the rear. 


Flanking the site on the west is an unopened City lane. Further to the west and 
fronting onto Fraser Street the lands are zoned (RT-2) Two-Family Dwelling District 
and developed as follows: 

Lots 19-22 inclusive: Vacant. 

Lot 18: 1 storey plus basement one-family dwelling in 

fair/good condition. 

Lot 17: Vacant. 

Lot 16: 1 storey plus basement one-family dwelling in 

good condition. 

Lot 15: 1 storey one-family dwelling in fair condition. 


These lots slope down abruptly from Fraser Street and also from East 31st Avenue. 
A retaining wall approximately 10 feet in height has been constructed for the full 
block distance along Fraser Street. No vehicular or pedestrian access exists from 
these lots to Fraser Street. 

Lands on the west side of Fraser Street, north of East 31st Avenue and fronting onto 
Fraser Street, are zoned (RT-2) Two-Family Dwelling District and developed with one 
and two-family dwellings. 

The lands to the north, east and south of the site are zoned (RS-1) One-Family Dwell- 
ing District and generally developed with 1 storey plus basement one-family dwellings 
in good condition. Lands north of East 30th Avenue and fronting onto Fraser Street 
are zoned (C-2) Commercial District and developed with mixed commercial and residentia 
uses. 

The lands across East 31st Avenue and fronting onto the east side of Fraser Street 
are zoned (RT-2) Two-Family Dwelling District and developed with a Church on the 
southeast corner and generally older one and two-family dwellings and multiple 
conversion dwellings further to the south along Fraser Street. 

The lands on the southwest corner of Fraser Street and East 31st Avenue are zoned 
(RS-1) One-Family Dwelling District and developed with Mountain View Cemetary. 
(See Appendix B). 

PROPOSED DEVELOPMENT 

The applicant submitted a set of drawings with the application which were stamped 

Cont'd . . . 
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"Received, City Planning Department, April 28, 1977." The plans indicate a town- 
house development on a site comprised of Lot 44 (the lot for which rezoning has 
been requested), the unopened portion of the City lane and Lots 18 to 22 inclusive. 
This site has a total area of 28,770 square feet. (See Appendix C). 

CALCULATIONS: 


Site Area: 

28,770 square feet 

Floor Space Ratio: 

Permitted: 
Proposed: 

0.75 
0.74 

Floor Area: 

Permitted: 
Proposed: 

21 ,577 square feet 
21 ,159 square feet 

Site Coverage: 

Permitted: 
Proposed: 

40% 
39% 

Height: 

Permitted: 
Proposed: 

2 storeys plus cellar (maximum) 
2 storeys plus cellar 

Total Dwelling Units: 

29 - 2-bedroom units (average 720 square feet). 

Parking: 

Required: 
Proposed: 

29 spaces (1 space/725 square feet) 

30 spaces (underground) 

Setbacks: 

Required 

Proposed 

From south property line: 
From north property line: 
From east property line: 
From west property line: 

24 feet 
35 feet 
7 feet 
10 feet 

25 feet 
35 feet 
7 feet 
10 feet 


URBAN DESIGN PANEL 


The Urban Design Panel considered the application on January 6, 1977 and recommended 
that the application be approved. 

CITY ENGINEER 

The City Engineer, in a memorandum dated May 13, 1977, comments as follows: 

"(a) A portion of the City lane east of Fraser Street will be required 
to be closed and the site consolidated. Application has been 
received from the applicant requesting this closure and this 
department is now preparing a report on this matter for City 
Council's consideration recommending closure. 

(b) A Bulkhead agreement for the support of the surrounding streets 
and lane will be required." 

ANALYSIS 

Due to the abrupt slope of the unopened City lane up to East 31st Avenue, the City 
Engineer has indicated that acquisition and development of the lane in conjunction 
with adjoining lands is possible. Approval of this acquisition would, of course, 
depend on appropriate utility easement and possible undergrounding arrangements. 

The site under consideration, in conjunction with the unopened City lane and those 
lands fronting onto Fraser Street, could be developed to provide well -designed town- 
houses comprised of two and three-bedroom units. Inclusion of these lands will also 
afford a better opportunity to sensitively relate the scheme to adjoining lands 
developed with one-family dwellings and ease the impacts of vehicular access to 
those lands fronting onto Fraser Street. Special care will be needed in the design 
to relate the housing to the retaining wall along Fraser Street. 


Cont'd 
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If the site is to be developed, a number of factors must be considered. Firstly, 
the unopened City lane would necessarily have to be acquired and utility easements 
provided to the satisfaction of the City Engineer. Secondly, the site would have 
to be consolidated into a single parcel before the rezoning is enacted in order to 
ensure that these lands are developed in a comprehensive manner. Finally, townhouses 
are a conditional use (requiring special approval by the Director of Planning) on 
lands zoned (RT-2) Two-Family Dwelling District. Should the rezoning be approved, 
the Director of Planning would be prepared to approve a Development Permit Application 
Tor a well-designed townhouse development subject to the following provisions: 

1. Adequate emergency access to all portions of the site be provided to the 
satisfaction of the City Fire Chief. 

2. Adequate on-site loading facilities be provided to the satisfaction of the 
Director of Planning to service the development due to the topographic 
restrictions of servicing the units from the abutting streets. 

3. The maximum height of all buildings and structures above ground level do 
not exceed 35 feet. 

4. Adequate design to mitigate against undue noise penetration into the 
development from Fraser Street. 

5. Any other conditions as established by the Director of Planning on considering 
a Development Permit Application for townhouses on this site. 

REC OMMENDATION : The Director of Planning recommends that the following recommendation 
be received and the whole matter be referred direct to a Public Hearing: 

That the application for Lot 44, Block 9, D.L.'s 391 & 392 be approved 
subject to the following: 

i) That the unopened City lane be acquired and any existing utilities be 
relocated or contained within a suitable easement to the satisfaction 
of the City Engineer. 

ii) That Lots 18-22 inclusive plus the closed lane plus Lot 44 be consol- 
idated into one parcel and so registered in the Land Registry Office. 

Should the above conditions not be complied with by the owners within 
180 days from the date of the Public Hearing, then the approval granted 
at the Public Hearing shall expire. " 


The City Manager RECOMMENDS that the foregoing recorranendation of the Director of 
Planning be approved. 


INFORMATION ; 

4 . Letter to Office Developers in the City of Vancouver 
The Director of Planning reports as follows: 

"On March 8, 1977, Council resolved: 

'THAT the Director of Planning continue to request information 
from applicants who wish to develop offices in the City to 
explain their reasons for locating in the City and that the 
letter attached as Appendix I be used for that purpose.' 

Council further resolved: 

'THAT the Director of Planning continue to encourage developers 
of offices in the City to consider a location in the regional 
town centres outside the City where appropriate.' 

The Council minutes for March 8, 1977 also note that: 

'(The Mayor advised that he and some other members of Council 
would meet with Mr. Farry, G.V.R.D. Planning Department, and the 
Director of Planning to review the office development process for 
report back. ) 
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On March 21, 1977 the Mayor, Alderman Kennedy, Mr. Farrv. and thp Director of 
Planning met to discuss this matter. Agreement was reached on the con- 
tent and format of a letter which is to be sent to all people proposing 
major office developments (exceeding 20,000 square feet) in the City 
of Vancouver. 

A sample of the letter is attached to this report. 
This matter is reported to Council for information." 


The City Manager submits the foregoing report for the INFORMATION of City 
Council . 


RECOMMENDATION ; 

5. Grandview- Woodland N.I. P. Appropriation: 
Tree Planting and Litter Containers 

The Director of Planning and the City Engineer report as follows: 

"The Grandview-Woodland Neighbourhood Improvement Program was officially 
established by City Council on August 24, 1976; resident involvement in 
the planning stage of the program was initiated on November 9, 1976 with 
the establishment of a citizens' committee to advise City Council on 
N.I. P. expenditures in the area. The Committee has been working with 
the City Planning Department towards the completion of a N.I. P. concept 
plan, which is scheduled for presentation to Council's Planning and 
Development Committee in mid- June, 1977. 

The Grandview-Woodland N.I. P. Committee has identified the lack of 
landscaping at Laura Secord and Sir William Macdonald Schools (which 
front East Broadway and East Hastings Street respectively) as a problem 
that should be resolved through the Neighbourhood Improvement Program. 
The parents' committees and principals of these schools have suggested 
that the planting of closely-spaced trees along these street frontages 
would enhance the school grounds aesthetically, and at the same time 
provide some relief from heavy traffic noise which presently distracts 
students from classroom work. The N.I. P. Committee agrees that this is 
an appropriate project and that it should be undertaken as soon as 
possible, in order to help publicize the availability of N.I.P. funds 
in the area and demonstrate that relatively rapid implementation of 
N.I.P. projects is possible. 

The project would involve the planting of 5 to 6 foot cedars, closely 
spaced along the rear boulevards fronting the 1900 Block East Hastings 
and 400 Block Victoria Drive, adjacent to Sir William Macdonald School; 
and a similar planting along the 2100 Block East Broadway, with seven 
individual cedars for decorative purposes along the 2500 Block Lakewood 
Drive, adjacent to Laura Secord School. The cost of the project is 
estimated to be $11,350.00. 

School Board officials have considered the proposal and have approved 

it with the stipulation that, should a significant increase in vandalism 

costs occur that are directly attributable to the screening affect of 

the trees, the Vancouver School Board may remove all, or a selected 

p rtion of the trees. No current vandalism problem exists at either 

school. School Board staff wish to be responsible for the plantinq and maintenance 

of these trees and since the trees would be located on City property (the rear 

boulevard) the City Engineer recommends that an encroachment agreement be 

arranged with the School Board to establish this responsibility. Such 

an agreement will be drafted by the Department of Legal Services. The Park 

Board will be consulted regarding suitable type of tree. 

Another problem identified early in the planning process was a litter 
problem in the vicinity of neighbourhood grocery stores; the N.I.P. Com- 
mittee believes that the installation of litter containers at fourteen 
locations selected in consultation with the City Engineering Department 
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will help alleviate this problem. The cost of this project is estimated 
to be $2,338.00; the City Engineer points out that the annual emptying 
and maintenance costs for each litter bin is $150.00, and the 1977 
Operating Budget should be increased to provide for this. 

The total costs of these two street beautif ication projects would be 
$13,688.00, and would be shared as follows: 

Tree Planting Litter Containers 

City of Vancouver (25%) $2837.50 $ 584.50 

C.M.H.C. (50%) $5675.00 $1169.00 

Province of B.C. (25%) $2837.50 $ 584.50 

The Planning Department concurs with the recommendation of the Grandview- 
Woodland N.I. P. Committee that these projects be carried out. Since they 
are being proposed as "demonstration projects" for the Grandview-Woodland 
Neighbourhood Improvement Program, and an implementation stage budget does 
not exist, it will be necessary to establish an account for Street Beauti- 
fication, and to appropriate funds in advance from the Implementation Stage 
of the Program. 

Central Mortgage & Housing Corporation concur with this report. 
It is therefore recommended: 


I. That an Implementation Stage: Street Beautif ication Account be 
established from the Grandview-Woodland Neighbourhood Improvement 
Program; 

II. That $15,000.00 be appropriated to this Account in advance from 
Grandview-Woodland N.I. P. Implementation funds (C.M.H.C. $7500.00; 
City of Vancouver $3750.00; Province of B.C. $3750.00); 

III. That Council approve the expenditure of $11,350.00 from the 
Implementation Stage: Street Beautif ication Account of the Grand- 
view-Woodland Neighbourhood Improvement Program for installation 
of decorative and protective planting at Sir William Macdonald 

and Laura Secord Schools, as described in this report, cost to ,^ 

be shared as follows: City of Vancouver = $2837.50 

C.M.H.C. = $5675.00 

Province of B.C. = $2837.50. 


IV, (a) That Council approve the expenditure of $2,338.00 from the Implementation 
Stage: Street Beautif ication Account of the Grandview-Woodland Neigh- 
bourhood Improvement Program for installation of concrete litter con- 
tainers at fourteen locations in the Grandview-Woodland N.I. P. area, 
costs to be shared as follows: City of Vancouver = $ 584.50 

C.M.H.C. = $1169.00 

Province of B.C. = $ 584.50. 

(b) That Council approve from Contingency Reserve, an increase of $525 in 

the Sanitation Branch Operating Budget for emptying and maintenance of thes 
additional litter containers for the last quarter of 1977. 


That the School Board enter into the required encroachment agreement 
with the City of Vancouver." 

The City Manager RECOMMENDS that the recommendations of the 
Director of Planning and City Engineer be approved. 


FOR COUNCIL ACTION SEE \>k(Ll[S) J.8k 
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FIRE AND TRAFFIC MATTERS 


CONSIDERATION 

1. Street Closures to Accommodate a Japanese Canadian 
Centennial Arts Workshop Festival 


The City Engineer reports as follows: 


"In a letter dated March 24, 1977, Mr. R. Shiomi, Program Co-ordinator 
for the Japanese Canadian Centennial Arts Workshop Festival, requests that Dunlevy 
and Jackson Streets (both flanking Oppenheimer Park) between Powell and Cordova 
Streets be closed to vehicular traffic. This closure is to be effective 8:00 A.M. 
Saturday, June 11, 1977, to 9:00 P.M. Sunday, June 12, 1977, to acconnnodate the 
booths and staging required for the proposed festival. 

As Jackson and Dunlevy Streets are not transit routes, B. C. Hydro 
operations will not be affected. The Police Department advises that they will 
provide special attention for this event and there are no objections from a 
Traffic Engineering standpoint. 

Temporary signing and barricading will be required, as well as extra 
street cleaning. The estimated costs are as follows: 

(1) Temporary signing and barricading - $350.00 

(2) Sanitation Department services - $100.00 

Total - $450.00 

Should Council approve the applicant's request to close to vehicular 
traffic, Dunlevy and Jackson Streets from Powell to Cordova Streets from 8:00 A.M. 
Saturday, June 11, 1977 to 9:00 P.M. Sunday, June 12, 1977, such approval should 
be subject to the following conditions: 

(1) The applicant enter into an agreement satisfactory to the 
Director of Legal Services indemnifying the City against 
all claims that may arise from the proposed closures, 
such indemnity to be in the form of insurance in which 
the City of Vancouver is named insured. 

(2) The cost of temporary traffic controls be borne by the 
applicant. 

(3) The cost of any street cleaning over and above normal 
street cleaning be borne by the applicant. 

(4) That no stakes or anchors be imbedded in City property. 


In connection with items (2) and (3) , the applicant requests a grant to 
cover the costs of temporary signing and barricading as well as extra street 
cleaning. It is estimated that the cost of this work will be $450.00 

The City Engineer submits for Council's CONSIDERATION the request of the 
Japanese Canadian Centennial Arts Workshop Festival for a grant to defray costs of 
signing and street cleaning at an estimated cost of $450.00. The Comptroller of 
Budgets advises that if approved the source of funds will be Contingency Reserve." 

The City Manager submits the above report of the City Engineer for 
Council's CONSIDERATION and if approved suggests the resolution be worded as a 
grant of up to $450.00. 


FOR COUNCIL ACTION SEE PAGE(S)22t 
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FINANCE MATTERS 


INFORMATION 


1. 74th Annual Convention of U.B.C.M. - 
September 21st, 22nd and 23rd, 1977 

The City Clerk reports as follows: 

"Official notification has been received of the 74th Annual 
Convention of the U.B.C.M. which will be held in Vernon on 
September 21, 22, and 23, 1977. The Convention Host is 
the City of Vernon and Convention headquarters is the 
Vernon Recreation Complex. 

Registration fees are $65.00 for delegates if received by 
September 9, 1977, and $78.00 if received after September 
9th. Spouse registration fees are $35.00 if received by 
September 9th, and $42.00 if received after September 9th. 
Fifty percent of these registration fees will be retained 
for any cancellations subsequent to that date. 

All delegates who are elected representatives are entitled 
to vote. 

Department Heads were requested to submit draft resolutions 
for Council consideration at the May 31st meeting. No draft 
resolutions have been received by this Office. The deadline 
for receipt of resolutions by U.B.C.M. is June 10, 1977. 

The City Manager submits the foregoing report of the City Clerk 
for the INFORMATION of Council. 


CONSIDERATION AND RECOMMENDATION 


2. Provincial Government Complex - Blocks 51, 
61 and 71, District Lot 541 


The Director of Legal Services reports as follows: 


Relative to the above matter the following is an extract 
from a minute of Council of 5 February, 1974, as amended by 
the Minister of Public Works by letter dated 6 February, 
1974:- 


"4. The City would lease to the Province for 50 years for 
the sum of 1 dollar per year portions of the sub-surface and 
air rights to the surrounding and enclosed streets as may be 
required by the Province for this development now and in the 
future. Relocation of existing utilities occasioned by the 
foregoing leases would be at Provincial Government expense . " 


The Provincial Government Complex occupies Blocks 51, 61 and 
71, District Lot 541 as well as the sub-surface of portions 
of Smithe, Howe and Robson Streets. 
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By lease dated 29 August, 1975, the City leased to the Province 
for 1 dollar for a term of 99 years, the sub-surface of a 
portion of Howe Street south of the intersection of Howe and 
Robson Streets for an automobile and truck tunnel. Because 
these tunnels serve Pacific Centre Limited as well as the 
Provincial Government Complex the Province requested that the 
Howe Street lease be for a term not exceeding 99 years to 
ensure Pacific's access to the streets. As a result, the 
Council did on 26 August, 1975, approve the extension of 
the term of the lease from 50 years to 99 years. At the same 
time it was reported to Council that the Province was prepared 
to lease the Court House Building on Block 51 for a term 
equivalent to the Howe Street lease rather than 50 years as 
originally agreed to by the parties. The extension of the 
term was made on the understanding that the sub-surface leases 
would be for 99 years. 

Sub-surface leases of portions of Smithe and Robson Streets 
are now being prepared. 

The Province has pointed out that while the premises leased 
under the Howe Street lease are to be used for truck or 

automobile traffic and access to the loading bays in Block 
61, the uses of the sub-surface of Smithe and Robson may be 
more varied and complex, particularly in the Robson Street 
parcel. According to the Province, there will be parking, 
public plazas and malls, restaurants, food booths and an 
auditorium in the Robson Street parcel. 

In the circumstances the Province advises that it will be 
subleasing to the "private sector" and will require the 
right to do so without obtaining the consent of the City 
(under the Howe Street lease such subletting was prohibited) . 
Prohibition against assignments would continue. The Province 
suggests that provision be contained in the leases of the 
sub-surface of the portions of Smithe and Robson Streets for 
the Province to collect the equivalent of real property 
taxes on those portions of the leased premises which are 
sublet for commercial purposes and to remit such amounts 
directly to the City. 

The Province advises that it is its policy to transfer most 
Crown building property into the name of the British Columbia 
Buildings Corporation established by statute in 1976. The 
Corporation is an agent of the Crown. Therefore the Province 
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This Department has kept this site under surveillance over 
the years and has accomplished many partial cleanups In 
March 1969 Mr. Doughty advised us that he was moving from 
1447 Rupert Street to Mission, B.C., but when questioned in 
February 1970 he stated that he had now decided to remain at 
this address. Mr. J. Doughty commenced a clean up at this 
time but by June had not progressed to our satisfaction. 

We attempted to lay charges with the City Prosecutor at this 
time under the Untidy Premises By-law but were advised by 
the Prosecutor to obtain from Mr. Doughty the admission that 
he was the owner of the materials stored at this site. 

To date we have not been able to contact Mr. Doughty to 
engage him in conversation but an appointment has been made 
with the City Prosecutor to again attempt to proceed with 
Court action under the Untidy Premises By-law." 

Your Board submits the above report for the information of Council. 


FOR ADOPTION SEE PAGE(S) 
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requests that the lease of the subsurface of the portions of 
Smithe and Robson Streets be made to the Corporation. The 
Province also requests the right to assign the Howe Street 
lease to the Corporation. 

The requests of the Province have been reviewed by the 
Director of Finance and it is his opinion that if the sub- 
surface of the streets in question is to be leased to any 
private party, the City would expect to receive an appropriate 
market ground rent for any portion of the sub-surface used 
for commercial purposes from time to time. He further says 
that "it is obvious that the Province would intend to sublet 
the space to commercial operations on a market basis and I 
cannot perceive of any reason why the Crown should receive 
the value of rent that properly belongs to the City." 

The Project Manager for the Provincial Government Complex 
states the following in opposing the payment by the Province 
of any rent for any portion of the sub-surface of Robson 
Street used for commercial purposes :- 

"1. In light of the costs of this project any rentals 

generated by the lease of these food facilities (a small 
portion of which lie under the street allowance) will not 
be adequate to recover the cost of construction even over 
a twenty five year period. 

2. This portion of the project has been built as a public 
amenity; indeed, the ice rink which also lies under Robson 
Street may well only operate at a considerable loss. In 
its broadest sense the food fair and other facilities will 
also operate as a public amenity, providing a public service 
to a public space. 

3. This design and subsequent development was based upon an 
agreed comprehensive package , one aspect of which was that tht 
City would lease various areas, including subsurface rights 
under Robson Street, to the Province for a total of $1.00. 

4. The generation of commercial rentals in this part of the 
development under Robson Street by the B.C. Buildings 
Corporation should give no rise to any claim for ground 
rental, particularly when the income to be generated is 
inadequate to recover the cost of construction." 


Manager's Report, May 27, 1977 
Clause #2 continued: 


< - '4 
(FINANCE: A- 7 - 4) 


A review of the proposed sub-surface lease of portions of 
Smithe and Robson Streets with the Engineering Department 
indicates the need for two further agreements, namely: an 
encroachment agreement and a special sidewalk and roadway 
agreement. The Province proposes to place and maintain 
planters, shelters, decorative lighting, trees and plants on 
the street surface of Smithe and Robson Streets and for such 
purpose it will be necessary for the parties to enter into an 
encroachment agreement in respect thereto. The Province also 
proposes to construct and maintain decorative sidewalks and 
paving on the said street surfaces and for such purpose it 
will be necessary for the parties to enter into an agreement 
in respect thereto. 

It is recommended that:- 

(a) the lease or leases (as the case may be) of the sub- 
surface of those portions of Smithe and Robson Streets 
occupied by the aforesaid Provincial Government Complex be 
entered into between the City, as lessor and the British 
Columbia Buildings Corporation, as lessee, and that 

(i) the term be for 99 years rather than 50 years, 
commencing as of 29 August, 1974 (the date of 
commencement of the Howe Street lease) ; 

(ii) the lessee may sublet the premises without the 
consent of the City; 

(iii) the lessee shall pay or cause to be paid to the 
City the equivalent of real property taxes which 
would have been levied on the portions of the 
leasehold premises sublet by the lessee but for 
exemption from taxation by the Vancouver Charter 
or the lessee shall pay or cause to be paid to 
the City any and all real property taxes (if 
any) levied on the portions of the leasehold 
premises sublet by the lessee. 

(b) the Province be permitted to assign the Howe Street 
lease dated 29 August, 1975, and made between the City, as 
lessor and Her Majesty the Queen in right of the Province, 
as lessee, to the British Columbia Buildings Corporation. 

(c) the City enter into an encroachment agreement with the 
Province (or the British Columbia Buildings Corporation if 
the Province requests) permitting the construction, repair 
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and maintenance of planters, shelters, decorative lighting, 
trees, plants and such other encroachments as the City Engineer 
considers acceptable on the street surfaces of the said portions 
of Smithe and Robson Streets with provision for subsequent 
removal of such encroachments. 

(d) the City enter into an agreement with the Province (or 
the British Columbia Buildings Corporation if the Province 
requests) permitting the construction, repair and maintenance 
of decorative sidewalks, and paving on the street surfaces of 
the said portions of Smithe and Robson Streets with provision 
for subsequent removal of such works. 

(e) the provisions of the aforesaid lease or leases and 
agreements be satisfactory to the Director of Legal Services, 
City Engineer and Director of Finance. 

The matter of charging the lessee of the sub-surface of 
the portions of Smithe and Robson Streets occupied by the 
aforesaid Provincial Government Complex a market rent for 
the portions of the leasehold premises sublet by the lessee 
is submitted to the Council for its consideration. 

The City Manager RECOMMENDS approval of Recommendations (a) to 
(e) and submits for CONSIDERATION the question of charging the 
lessee a market rent for the portions of the leasehold premises 
sublet by the lessee. 


FOR COUMCIL ACTION SEE PAGE(S).. 
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PERSONNEL MATTERS 


RECOMMENDATION; 

1. Orthoptist Position, Requested Increase from 
10 Month Position to Full Time 


The Medical Health Officer reporta as follows: 

"Council on January 11, 1972 authorized a position of orthoptist at 401 
tine (2 days per week) ^ich had been requested to fulfill a need for 
the Vancouver School Board and the Ricloond Health Department. This 
was later expanded to a ten aaonth annual position to conform to the 
school year which it primarily serves. Both the Vancouver and Richmond 
School Boards have requested that this service be expanded to the 
equivalent of a full time 12 month position and have agreed to reimburse 
the City in full for this service. The Health Department has*, accordingly, 
increased its recovery of costs in the 1977 operating budget to cover 
this increase in service. 

If this service is approved, there will be no net increase in cost to 
the City over that of 1976, and the actual increase of $1926 in 
expenditure in the 1977 fiscal year can be covered by the present 
Health Department operating budget. 

The tfedical Health Officer reconmends that the Orthoptist position 
currently authorized as a ten month position be increased to a full 
time 12 month position effective January 1, 1977 at no additional cost 
to the City." 

The City Manager RECOMMENDS that the recommendation of the Medical 
Health Officer be approved. 


2. Establishment of One (1) Full Time Position, 
Truck Driver Health Department 

The Medical Health Officer reports as follows: 

" This report will review Health Department support functions of Storekeeping, 
and Delivery of supplies and will recommend necessary changes. 

Over 18 years ago, a combined storekeeper/driver position was established. 

Effective October 1, 1976 Council approved a split into: 


The extra funds for this additional half time position were fully recovered 
from the Provincial Government as part of Home Care funding. 

This new arrangement has not been sufficient. The Home Care supply management 
and delivery does not exceed the equivalent of a half time position, but the 
rest of the Health Department services are not adequately covered by the 
equivalent of one full time position. 

In 1949 the Health Department operated out of only six locations. 
Decentralization (15 Health Department service locations) and an increasing 
complexity of programs has outstripped the 1949 allocation of staff. Increasing 
complexity of supplies has required us to introduce a Central Purchasing and 
Storekeeping System iriiich follows up outstanding orders and maintains inventories 
of capital assets and supplies. The Storekeeper is therefore unable to help 
out the half time driver. 


Driver 


Storekeeper 


- I full time position 

- 1 half time position 


Cont'd 
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Clause No. 2 continued 


The apparent solution is to increase the half tine position to full tiae. 

The amount required to fund this permanent full time position is as follows; 

Truck Driver June 1, 1977-Dec.31.1977 Jan.-Dec. 1978 
Salary $874.00 x 7 mos. 
(P.G. 15 $874.00- 

$1031/mth.) $6,118.00 $10,488.00 
Employee Fringe Benefits 

(13X) 796.00 1.364.00 

$6,914.00 $11,852.00 

Less 501 

Recoverable from Metropolitan 

Board of Health (Home Care) $3,457.00 5.926.00 
City Share $3,457.00 I 5,926.00 


The Medical Health Officer recommends that: 

a) one (1) permanent full time position of Truck Driver be established 
effective Jane 1, 1977 

b) The half time driver position in the Health Department be deleted 

c) The sum of $3,457.00 be funded for the period June 1, 1977 to December 
31, 1977 - the sum of $5,926.00 will be inaluded in the Departmental 
Accounts for 1978. 

The Comptroller of Budgets and Research advises that if the foregoing 
report is approved, funds will be available from Contingency Reserve." 

The City Manager RECO/WVENOS that the recommendation of Medical Health 
Officer be approved 


FOR COUNCIL ACTION SEE PAGE(S)..<^2. 
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PROPERTY MATTERS 


RECOMMENDATION ; 

1. False Creek - Resubdivision of City-owned land 
southwest corner 6th Avenue & Laurel Street 

The Supervisor of Properties reports as follows: 

"On August 24, 1976, Council approved the development of 

Lots 7-14, Block 296, D.L. 526, Plan 590 situated at the 

southwest corner of 6th Avenue and Laurel Street, by the 

development team of DAON Development Corporation, 

H. Haebler Co. Ltd. and Hawthorne Landsfield Towers. 

DAON subsequently withdrew and on April 5, 1977, 

Council approved a recommendation that a ground lease under the 

terms previously approved by Council be executed between 

the City and H. Haebler Co. Ltd. for the development 

of the City-owned site. The lease of the property 

is currently being prepared by the Director of Legal 

Services . 

The development permit has been issued. However, the 
site in question requires resubdividing before the 
development can proceed. The proposed plaoi of subdivision 
has been submitted and is presently being reviewed 
by the Director of Planning. 

In order to avoid delay in registration of the plan 
of subdivision and commencement of development, authority 
for the plan of subdivision to be signed on behalf of the 
City of Vancouver, as owner, is being sought ahead of 
time. It is therefore recommended that a pleoi of 
subdivision of Lots 7-14 inclusive. Block 296, D.L. 526, 
Plain 590, satisfactory to the Director of Planning and 
the City Engineer, be prepared by the Surveyors for 
the developers and that after the plain has been 
approved by the Approving Officer it be signed on 
behalf of the City of Vancouver and deposited for 
registration in the Land Registry Office." 

The City Mainager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Properties be approved. 

2 . Burrard Street Widening : Purchase of portion 
of property 1794 - 1796 West Broadway 

"Reference is made to the City Manager's report (Fire and 
Traffic) dated June 11, 197 6, approved by Council on June 
15, 1976, instructing the Supervisor of Properties to 
negotiate the acquisition of properties required for the 
Burrard Street widening. 

The owner of Lot 1, Block 348, D.L. 526, Plan 590, being 
1794-96 West Broadway has agreed to convey the West 7 feet 
X 125 feet of land for the sum of $21,875.00, this price to 
be inclusive of all considerations. 

It is recommended that the Supervisor of Properties be 
authorized to acquire that portion of the above property 
required for road purposes shown on plan marginally numbered 
LF8040 on the foregoing basis, chargeable to Account Code 
#146/5921." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Properties be approved. 


Cont ' d 
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3. Expropriation for Burrard Street 
Widening - 1720, 1770 Burrard St . 

The Supervisor of Properties reports as follows: 


"The City Engineer is proposing to carry out the widening 
of Burrard Street early in the summer of 1977. In this 
regard, negotiations with most of the owners involved have 
been finalized. 

However, after a long period of intensive negotiation, 
no agreement has been reached with the owner of 172 
Burrard Street, legally described as Lot "A", Block 218, 
District Lot 526, Plan 590 and 1770 Burrard Street 
legally described as Lot 40, Block 218, District Lot 526, 
Plan 590. 

Following consultation with the Director of Legal Services, 
it is proposed to proceed with expropriation of those 
portions of Lots "A" and 40, Block 217, District Lot 526, 
Plan 590 required for the widening of Burrard Street as 
shown on City Engineer's Plan of Occupation, dated August 6, 
1976, to enable development work to proceed on schedule. 

It is therefore recommended: 

A. That the offers of $7,350 for part of Lot "A" 
(1720 Burrard Street) and $5,000 for the west 
seven feet of Lot 40 (1770 Burrard Street) made 
to the owner through the Office of the Supervisor 
of Properties on behalf of the City, be confirmed 
as representing due compensation for the properties 
to be acquired. 

B. That since the City has failed to come to an agreement 
with the owner to acquire the said properties for the 
sums offered, the said properties be expropriated 

and that the resolution for that purpose submitted 
under "motions" be passed. 

C. That Mr. E.C.E. Todd be appointed as the City's 
nominee to the Board of Arbitration to be constituted 
to determine the amount payable to the owner by 
reason of said expropriation. " 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Properties be approved. 


INFORMATION : 

4. Demolition - 2 780 S.E. Marine Drive 

The Supervisor of Properties reports as follows: 

"I have received and opened quotations from various 
contractors for demolition of the structure listed below 
and have awarded the contract to the low bidder as noted :- 


Property 


Project 


Successful 
Bidder 


2780 S.E. Marine Dr. 
Block 66 Wis, 
D.L. 258 & 329 


Property 
Endowment 
Fund 


Jack Olar 


Cont'd 


MANAGER'S REPORT, MAY 27, 1977 


(PROPERTIES: A9-3) 


Clause No. 4 continued 


City to Pay Code No. 

$645.00 5927/9820 


The City Manager has confirmed the above contract and submits the 
foregoing report of the Supervisor of Properties to Council for 
INFORMATION. 


5 . City of Vancouver Physical Asset Insurance 

The following report has been received from the Director of Finance 
and the Supervisor of Properties: 

"The City's three year Physical Asset Insurance Policy 
expired on April 1, 1977. This policy insured some 
$230,000,000.00 of City buildings and contents on a replacement 
cost basis and was subject to a deductible of $15,000 
for each and every loss. 

The annual premium based on current insurable values was 
$168,579.00. 

City Council in May 1975 appointed the firm of Reed Shaw 
Stenhouse Limited as the City's Broker for a period of 
six years. Council at that time recognized that 
insurance market conditions were deteriorating and the 
City was going to need the maximum effort of its Broker to 
maintain a suitable standard of insurance coverage. 

In spite of extremely difficult insurance market conditions 
and the City's poor loss experience, the City's insurance 
broker. Reed Shaw Stenhouse Limited were successful in 
replacing this insurance subject to the following changes: 

(A) Increase the deductible from $15,000 to $25,000 

each and every loss. 

(B) Increase in premium of $27,711 or 16.4% 

(C) Limit of Liability $35,000,000 any one loss 

(D) Term - one year. 

While these changes are significant, they were not entirely 
unexpected. During the period August 1, 1973 to April 1, 1976 
Underwriters received premiums of $448,896.00 on a gross 
basis. During the same period, the City's losses, paid or 
outstanding totaled $481,835.00. It is apparent that this 
risk has not been a profitable one for insurers. 

The City Manager submits the foregoing report of the Director of 
Finance and the Supervisor of Properties for the INFORMATION of 
Council. 


FOR COUNCIL ACTION SEE HGi{Sl32l£j^S 
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CLASSIFICATION: 
SUBJECT: 


MANAGER'S REPORT ^' ^^^^ 

Vancouver City Council 
RECOMMENDATION 

Sale of Land in the Thunderbird Area 
to Akali Singh Sikh Society 


B 


The Supervisor of Properties reports as follows: 

"On November 9, 1976, City Council approved the recommendation 
of the Standing Committee on Planning and Development to 
sell a 3.8 acre site, located on the East side of Skeena 
Street between East 2nd and East 5th Avenues, to the Akali 
Singh Sikh Society at a purchase price of $100,000.00 per 
acre. 


Other conditions of the sale were: 

' ii) Obtaining a development permit; 

iii) Entering into an agreement with respect to any 

necessary bulkheads and utility easements; 

iv) Paying for the relocation and removal of utilities 

and services where required; 

v) The date of sale being 120 days from the date of 

Council's approval of the sale, or the date of 
the re-zoning of the property to allow construction 
of a temple, whichever is the sooner; 

vi) The purchaser or lessee satisfying himself re soil 

conditions before entering into an agreement with 
the City; 

vii) The Society entering into an agreement undertaking 

to comply with the City's existing policy for aid 
and/or subsidies to non-profit organizations as 
approved by Council on December 3, 1974. ' 

By letter dated May 3, 1977, (Addendum 1) the Society has 
agreed to abide by conditions (ii) , (iii) , (iv) and (vi) . 
Conditions (v) and (vii) are the subject of this report 
to Council. 

CONDITION (V) - DATE OF SALE 

The Society have obtained their re-zoning and the sale 
date is presently established as March 8, 1977, in 
accordance with Council's instructions. However, the 
site had not been created by resubdivision by this 
date. The subdivision plan creating the site is 
expected to be registered at the Land Registry Office 
by approximately mid-May 1977. As the City was not in 
a position to convey the site on March 8, 1977, it is 
recommended that the date of sale be adjusted from 
March 8, 1977, to the date of registration of the 
subdivision plan at the Land Registry Office or the date 
of Council approving this report, whichever is the 
later. 

CONDITION (VII) - ELIGIBILITY FOR SUBSIDIES 

The Society was advised of the eligibility criteria for 
subsidies (e.g. purchase price below market value) established 
by Council on December 3, 1974, and was asked to advise this 
division on their standing in this regard. The Society's 
answers indicate they meet some of the criteria. The matter 
of whether or not the Society meets the following criteria 
is submitted to Council for consideration: 
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- 2 - May 9, 1977 

Re: Sale of Land in the Thunderbird Area 
to Akali Singh Sikh Society 


Criteria (ii ) 

It must provide for activities normally financed or 
assisted by the City (e.g., through Parks and 
Recreation, Civic Auditorium Board, Art Gallery, etc.) 

The Society's comments: 

"We are planning to provide space for a day-care 
centre as well as the equivalent of two classrooms 
for use by the public at large." 


Criteria (iii) 

It must provide facilities for which there is a need 
at that time and in that locality, as assessed by 
Council , the Park Board or other appropriate civic 
body. 

The Society's comments: 
Same as for (ii) above. 


Criteria (vii) 

The capital costs must be judged reasonable by the 
City. 

The Society's comments: 

"We estimate that the cost of land and buildings would 
be approximately $1.2 million." 


Criteria (viii) 

The sponsoring society must demonstrate that it has 
secured other methods of fund-raising and cannot proceed 
without the City's aid. 

The Society's comments: 

"We explained to the Committee that it would not be 
possible for us to buy the land at market value and 
still do a good job of providing all the facilities 
that we planned and the City accepted our position:." 


NOTE : 

This is not recorded in the Community Services 
Standing Committee's minutes, (see Addendum II). 
However, it is noted in the Society's original 
submission that they own the present Temple 
property and bought three more adjoining 
properties to expand the Temple facilities. 

According to the Council Resolution of December 3, 1974, 
be eligible for the subsidy represented in the purchase 
price, the Society must " fully meet all criteria". 
A copy of the criteria and procedures adopted by Council 
is appended as Addendum III. 
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Board of Administration, October 23, 1970 1 

LICENSES & CLAIMS MATTERS 

INFORMATION 

1. Claim #10779, Mrs. Catherine Jowett 
#207-376 N. Garden Drive 
Vancouver 6, B. C. 


The Corporation Counsel reports as follows: 

"I have been asked to comment on the attached letter from Ernest 
Jowett on behalf of his wife, Mrs. Catherine Jowett. 

Mrs. R.C. Winkelman, on behalf of her mother, first submitted 
this claim to the Law Department on February 24, 19 70. Mrs. 
Jowett was apparently walking on the sidewalk in front of 49 
S. Kamloops Street when she tripped over an upraised sidewalk 
slab. The Engineering Department has reached the conclusion 
that the sidewalk slab was raised by tree roots from an adjacent 
boulevard tree. 

The accident was reported to the Engineering Department and a 
temporary patch of fine asphalt was made over the trip on 
February 24, 1970. Since the trip was indeed a hazard to 
pedestrians, the slab was readjusted by a Pavements Branch crew 
on or about March 11, 1970. It is the practice of the Engineering 
Department to repair trips of this type when they are drawn to 
their attention in order to avoid future accidents. 

Mrs. Winkelman stated that the condition of the sidewalk had 
been the subject of earlier complaints. Although no record 
of these complaints could be located, the issue of legal liability 
upon the City for the accident is not affected by notice of the 
hazard . 

The British Columbia Court of Appeal in 1958 in the action of 
Lillian Douglas v. City of Vancouver decided that there is no 
liability upon the City for injuries suffered by someone who 
trips on an upraised sidewalk slab if the cause of the shifting 
was the 'growing action of tree roots'. Similar decisions based 
upon the same principle of law have been reached in other cases. 
Basically the principle of law involved is that there is no 
legal duty upon the City to maintain its sidewalks and it is , 
therefore, not liable if normal causes, such as tree roots, cause 
them to fall into disrepair. 

Claims of this type are not uncommon, occurring at a frequency 
of approximately five per month. All are treated alike and the 
claimants are forwarded a letter from the Law Department denying 
liability on behalf of the City, and explaining the reason for 
the denial. This was done in Mrs. Jowett 's case in a letter 
dated March 5, 1970, addressed to Mrs. Winkelman." 

Your Board submits the foregoing report of the Corporation Counsel 
for Council's INFORMATION. 


(DELEGATION REQUEST: See Letter) 


* * * * * 


Page 3 

May 19, 1977 

Re: Sale of land in Thunderbird Area 


to Akali Singh Sikh Society 


RECOMMEND AT I ON : Condition of Sale No. (v) 

The Supervisor of Properties recommends that the date 
of sale of this site to the Society be extended to the 
date of registration of the subdivision plan in the 
Land Registry Office, or the date of Council approving 
this report, whichever is the later; subject to City 
Council decision on the following "consideration" 
clause . 

CONSIDERATION: Condition of Sale No. (vii) 

The question of whether or not the Society meets the 
criteria for eligibility for capital contribution 
by the City as established by Council on December 4, 1974, 
is submitted to Council for consideration. 

The Society has requested to appear as a delegation." 


I'ne City Manager submits for Council's information the Society's 
position with respect to the conditions of sale, and notes that 
the Society is offering the Community similar facilities to that 
previously negotiated with St. Margaret's Church. The church 
later withdrew their participation. Consequently the City Manager 
REC0I4MENDS that Council consider the Society eligible for a capital 
contribution, and therefore Council proceed with the sale at 
$100,000 per acre, but with the date of sale amended as recommended 
by the Supervisor of Properties. 


FOR COUNCIL ACTION SEE PAGE(S)...22 




REPORT TO COUNCIL 


I 


STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


MAY 19, 1977 


A meeting of the Standing Committee of Council on Community Services 
was held on Thursday, May 19, 1977, in Committee Room No. 1, Third 
Floor, City Hall, at approximately 1:30 P.M. 


PRESENT: Alderman Rankin 
Alderman Bellamy 
Alderman Ford 

ABSENT : Alderman Gerard 
Alderman Marzari 


The Minutes of the Community Services Committee meeting of 
April 21, 1977 and the Minutes of the Part Report of the Community 
Services Committee meeting of May 5, 1977 were adopted. 


RECOMMENDATION 

1 . Lodging Houses - 630 Alexander Street and 634 Main Street 

The Community Services Committee, at its meeting on January 27, 
1977, after considering a Manager's Report on the status of three 
Downtown Eastside area rooming houses as they pertain to health 
standards, requested a further progress report on 630 Alexander 
Street and 634 Main Street. 

The Committee had before it for consideration a Manager's 
Report dated April 29, 1977, in which the Medical Health Officer 
reported as follows: 

" 630 Alexander Street 

An inspection on March 17, 1977 of the above mentioned premises determined 
that all of the required repairs had been completed. Maintenance was 
satisfactory at the time of inspection, and there does not appear to be 
any further problems. 


Aristocratic Rooms, 634 Main Street 

Renovations to the above premises have now progressed satisfactorily and 
a full operating permit was issued on February 21, 1977. 

On February 23, 1977 the operator appeared in court and was found guilty 
under Sections 11 (c) and 7 (f) of the Lodging House By-law. He received 
a fine of fifty dollars ($50) on each of the two charges." 


Following brief consideration, it was 
RECOMMENDED 

THAT the foregoing Manager's Report dated April 29, 
1977, be received. 


COMMITTEE CLERK: 


H. Dickson 


Adoption of Minutes 
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2 . Name of Hostel at 124 Dunlevy Avenue 

The Committee had before it for consideration a letter dated 
May 11, 1977, from the Assistant Director, Construction & Mainte- 
nance Division, inquiring whether the Committee wishes to be 
involved in the selection of a name for this new hostel which is 
scheduled for completion at the end of July 1977. 

The letter stated the building is financed by C.M.H.C. under 
the auspices of the City of Vancouver Housing Corporation and will 
contain 140 units for single persons, 16 units for couples, and a 
caretaker suite. The building is on the southeast corner of the 
intersection of Dunlevy Avenue and Alexander Street. 

Following brief consideration, it was 

RECOMMENDED 

THAT the City Clerk's Office contact various community 
groups in the Downtown Eastside neighbourhood and 
request suggestions for a name for this hostel and that 
the suggested names be forwarded to the Community Services 
Committee. 


3 . Liquor Permit Application - 710 Helmcken Street 

The Committee had before it for consideration a Manager's 
Report dated May 3, 1977, in which the Director of Planning reported 
on the application of Ms. Kuniko Yamamoto for Development Permit No. 
76843 as follows: 

"The above noted Development Permit Application has been filed to use 
a portion of the main floor of the existing building as a cocktail 
lounge • 

This development is situated on the south side of Helmcken Street, west 
of Granville Street, in the Downtown District. 

The proposed lounge development will provide an assembly area of 
approximately 550 square feet and a maximum seating capacity of 46 persons. 

The Director of Planning approved this application subject to the condition 
that prior to the issuance of the Development Permit: 

'This request is referred to the Council Committee on new liquor 
outlets for consideration and necessary action.' " 


Appearing before the Committee on this matter was a representa- 
tive of the Planning Department and the owner of the building who 
explained to the Committee the building is an office building of 
two floors and that the area for the proposed lounge is an exten- 
sion of a restaurant which has been located in the building for a 
number of years . 

The Committee expressed some concern over the proliferation 
of licensed establishments, particularly in the Downtown area, and 
recalled that it had earlier briefly considered restricting their 
number . 


Continued 


b 

Report to Council 

Standing Committee of Council on Community Services 
May 19, 1977 

(1-3) 


Clause No. 3 Continued 

Following discussion, it was 
RECOMMENDED 

A. THAT the application of Ms. Kuniko Yamamoto for 
Development Permit No. 76843, to use a portion of 
the main floor of 710 Helmcken Street as a cocktail 
lounge, be approved. 

B. THAT the Community Services Committee, at its next 
meeting, consider the proliferation of licensed 
premises, including cocktail lounges, in the 
Downtown area of the City. 


4. Rent Increases at Ferrara Court Apartments, 
504 East Hastings 

The Community Services Committee, at its meeting on February 
24, 1977, after considering a letter from the Downtown Eastside 
Residents' Association regarding increased rents at Ferrara Court 
Apartments resulting from renovations to the building under the 
Residential Rehabilitation Assistance Program, asked the Director 
of Social Planning to provide up-to-date figures on the income of 
residents at Ferrara Court, asked C.M.H.C. to study the feasibility 
of an escalating repayment schedule for the 20-year mortgage and 
report back to the Community Services Committee, and asked Provincial 
Ministers to provide rent subsidies to welfare recipients and persons 
on Mincome and Old Age Pensions. 

The Committee had before it for consideration a Manager's 
Report dated May 12, 1977, in which the Director of Social Planning 
reported on events which have taken place regarding this building 
since Council approved the Committee's recommendations on March 8, 
1977. In the report, the Director of Social Planning concluded that 
the Ferrara Court problem has been adequately resolved, and that CMHC 
is taking appropriate steps to ensure that similar problems do not 
arise with the Residential Rehabilitation Assistance Program in the 
future. The conclusion noted, however, that rent subsidies to 
people on GAIN (Guaranteed Available Income for Need) will not always 
be sufficient to enable them to afford renovated units and that 
additional siibsidies may likely be required in some other situations. 

Appearing before the Committee on this matter were representa- 
tives of Downtown Eastside Residents' Association and a representa- 
tive from the Social Planning Department. 

The spokesman from D.E.R.A. noted that the report indicated CMHC 
and the Provincial Department of Housing have agreed to apply a 
NHA Section 44 (1) (a) subsidy to those tenants unable to pay increased 
rents and not sufficiently helped by recently announced Provincial 
rent subsidy programs. The D.E.R.A. spokesman asked which tenants 
will receive these subsidies and the Social Planning representative 
replied this has not been definitely confirmed but that the subsidies 
should be available to all tenants not covered by SAFER (Shelter Aid 
for Elderly Renters) or GAIN programs. 

The D.E.R.A. representative also noted there are currently 12 
or 13 vacancies in the building and that the subsidies will apply 
only for existing tenants. Therefore, the now vacant suites will 
have a higher rent, possibly beyond the means of low income persons. 


Continued 
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Clause No. 4 Continued 

Following discussion, it was 
RECOMMENDED 

THAT the Manager's Report dated May 12, 1977 be 
deferred to allow the Director of Social Planning 
to provide the Community Services Committee with 
further information on the amount of subsidy to 
be provided to the existing tenants at Ferrara 
Court Apartments, 504 East Hastings. 


5 . Quarterly Grants Report 

The Committee had before it for consideration a Manager's 
Report dated May 9, 1977 (copy circulated), in which the Director 
of Social Planning reported on eight grant applications totalling 
$129,432.00. In the report, the Director of Social Planning 
recommended five grants totalling $56,068.00 which would require 
a net allocation from the City after approved CAP recovery of 
$47,197.00. This cost would be further reduced to $28,029.00 if 
all CAP applications are approved. 

The report also included a table showing the 1977 grant 
requests and approvals to date compared with grants for Social 
services in 1975 and 1976. 

Appearing before the Committee on this matter were representa- 
tives of the Social Planning Department and representatives from 
some of the organizations which had applied for grants. 

A representative of the Vancouver Association for Children 
with Learning Disabilities, which had applied for $24,000.00, noted 
that Social Planning was recommending a grant of $16,583.00, and 
urged the Committee to approve the recommendation of the Social 
Planning Department. 

Representatives of the Marpole-Oakridge Area Council (MOAC) , 
which had applied for two grants of $19,500.00 and $37,975.00, 
noted that Social Planning had recommended a grant of $8,668.00 for 
the second program (for senior citizens) and no grant towards the 
MOAC community office. Its representatives read a brief to the 
Committee which outlined the need for the grants it has applied for. 

A spokesman from MOAC reminded the Committee last year the MOAC 
had proposed a local improvement money by-law to fund an area council 
office. No action was taken by the Committee when considering a 
Manager's Report on the subject on August 26, 1976. 

The MOAC representative also told the Committee they had been 
endeavouring for some time to have the City Planning Department 
allocate a Local Area Planner in their neighbourhood. 

There was some discussion on requesting the Social Planning 
Department to provide the Committee with a report on the feasibility 
of funding local area councils or community groups throughout the 
City and it was noted by the Senior Social Planner that the City, 
at one time, did support this type of community development program 
with grants through Neighbourhood Services Association. The Senior 
Social Planner indicated that such a report would take a month to 
six weeks to prepare. 


Continued 
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Clause No. 5 Continued 


Following discussion, it was 


RECOMMENDED 


A. THAT the Director of Social Planning report to 
the Community Services Committee on the financial 
needs and activities of local area councils or 
community groups throughout the City and the 
feasibility of the City providing grants to such 
organizations . 

B. THAT City Council approve the following grants: 


i) $11,100 to the Japanese Community Association 
ii) 10,642 to the Lower Mainland Stroke Associa- 
tion - Vancouver Branch 
iii) 14,500 to cover the salary of an area co- 
ordinator (12 months at $1000 per 
month) and rent, telephone, office 
equipment and supplies ( totalling 
$2 500) for the Marpole-Oakridge Area 
Council community office, 
iv) 8,668 to the Marpole-Oakridge Area Council 
Seniors Care Program 
v) 9,075 to St. James Social Service 
vi) 16,583 to the Vancouver Association for 

Children with Learning Disabilities 


The foregoing grants subject to any terms or 
conditions as set forth by the Director of Social 
Planning contained in the Manager's Report dated 
May 9, 1977. 

C. THAT no grants be approved at this time to the 
following organizations : 

i) Hastings-Sunrise Action Council 
ii) Trinity Baptist Church 


6. Civic Grant Request - Van Horne Summer Enrichment Program 

The Committee had before it for consideration a Manager's 
Report dated May 13, 1977 (copy circulated) in which the Director 
of Social Planning reported on an application for $9,300.00 to 
establish a summer enrichment program in the Van Horne Elementary 
School area bounded by Main, Cambie, 49th and 37th Avenues to serve 
approximately 100 children aged 6 to 12 in an eight week program 
from June 20th to August 12th, 1977. 

The Social Planning Director's report pointed out that the 
School Board is funding two teachers to assist the program and 
that the grant request of the City for $9,300.00 would pay the 
salaries of seven students, two for 11 weeks and five for 8 weeks. 
The Director of Social Planning had recommended approval of the 
$9,300.00 grant request. 

A representative of the Director of Social Planning appeared 
before the Committee on this matter and in response to a question 
from the Committee, replied that this program would probably be 
held every year. 
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The Assistant City Manager reiterated the comments of the 
City Manager contained in the report that if the Social Planning 
Director's second recommendation (that if the program is to be under- 
taken in 1978, it would be submitted as part of the Park Board 1978 
recreation services supplementary program request) is approved, 
this would preclude the City obtaining senior government funding in 
1978 for the program. Two similar programs this year have been 
largely funded from senior government grants . 

Following consideration, it was 

RECOMMENDED 

A. THAT City Council approve a grant of $9,300.00 for 
the Van Horne Summer Enrichment Program, such grant 
to be administered by the Van Horne Parent Consulta- 
tive Committee . 

B. THAT the Director of Social Planning investigate the 
feasibility of obtaining senior government grants 
for this program in 1978 and report back to the 
Community Services Committee. 


7 . Ray-Cam Co-operative Centre Operating Budget (1977-78) 

Vancouver City Council, at its meeting on April 19, 1977, 
after considering a report from the Community Services Committee 
on the Ray-Cam operating budget, approved a grant of $74,555.00 to 
the Ray-Cam Co-operative Centre Association towards the Association's 
budget for the operating period February 1, 1977 to January 31, 1978, 
and approved an additional grant of $1,800.00 to purchase a suitable 
van from the City. 

The Council referred the balance of $14,835.00, which was not 
approved (from the Committee's recommended grant of $89,390.00) to 
the Community Services Committee for further consideration and 
report. 

The Committee had before it for consideration a Manager's 
Report dated May 5, 1977 (copy circulated) in which the Director 
of Social Planning recommended that the $1,800.00 to Ray-Cam 
Co-operative Centre approved by Council on April 19, 1977, be 
reallocated to make up any difference between the purchase price 
of a new van and any service club contribution; that if the service 
club assumes the responsibility for the purchase of a van, the 
amount of $1,800.00 be approved for overhead expenses associated 
with the van; and that no action be taken on the $14,835.00 referred 
back to the Committee by Council pending the outcome of discussions 
between Ray-Cam and the service club regarding purchase of the van. 

Appearing before the Committee on this matter were representa- 
tives of the Ray-Cam Co-operative Association and a representative of 
the Director of Social Planning. 

The Social Planning Department's spokesman proposed to the 
Committee a new recommendation to the effect that $5,200.00 of the 
$14,835.00, plus $1,800.00 already approved for a van, be allocated 
for the purchase of a new van. 

The spokesman for the Ray-Cam Co-operative Centre replied, 
however, that this proposal is unacceptable as it will take monies 
which it had intended to use for part-time salaries and divert 
them toward the van costs. 
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Social Planning then proposed that $1,800.00 already allocated 
for general operating expenditures plus $1,800.00 already allocated 
for the purchase of the van could be combined and the $3,600.00 
could be used for the lease of a van and this would still leave the 
$14,835.00 intact. 

There was brief discussion on the Association's overall budget 
and following consideration, it was 

RECOMMENDED 

THAT the Director of Social Planning report to the next 
meeting of the Community Services Committee on the Ray- 
Cam Co-operative Centre Association budget; such report 
to set forth the different positions on the budget taken 
by the Director of Social Planning and the Ray-Cam 
Co-operative Association. 

8. Future of the Wicklow Hotel, 1516 Powell Street 

The Committee had before it for consideration a letter dated 
April 19, 1977, from the Downtown Eastside Residents' Association 
(copy circulated) which advised that the owner of the Wicklow Hotel 
is prepared to sell the building to a non-profit organization. The 
letter requested assistance from the City in determining the 
feasibility of such a project. 

Appearing before the Coiranittee on this matter were representa- 
tives of the Downtown Eastside Residents' Association, C.M.H.C., 
City Planning Department and the owner of the building. 

Mr. Bruce Eriksen of D.E.R.A. told the Committee his Associa- 
tion requests the expertise of City staff in arranging a rehabilita- 
tion project for this vacant building which contains 104 units which 
Mr. Eriksen proposed be converted into 52 suites. 

The Chairman read to the Committee a brief report from the 
Director of Environmental Health outlining a number of deficiencies 
in the building, and a representative from C.M.H.C. indicated that 
renovation costs could run between $330,000.00 and $450,000.00, but 
that accurate estimates are not available at this time. 

C.M.H.C. 's spokesman also pointed out that potential develop- 
ment on property immediately adjacent to the Wicklow Hotel could 
render certain ground floor suites unusable. The C.M.H.C. 

representative inquired what the priority would be on such a renova- 
tion project. 

A representative of the Social Planning Department advised the 
Committee that employees of the Provincial Department of Housing, 
the Social Planning and Planning Departments, and Federal repre- 
sentatives are planning a meeting early in June in Victoria to 
discuss housing projects in the core area of the City. 

The Committee was of the opinion that elected officials 
of the City of Vancouver should have some input to such a meeting 
and that the Committee should meet with the Director of Planning 
and the Director of Social Planning before the meeting in Victoria. 

The Acting City Manager suggested a report should be 
prepared on this general sxabject for the Committee. 
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Following discussion, it was 
RECOMMENDED 

THAT consideration of the Downtown Eastside Residents' 
Association's letter dated April 19, 1977, on the 
Wicklow Hotel, be deferred pending a discussion by the 
Community Services Committee with the City's Director 
of Planning and Director of Social Planning regarding 
housing projects in the core area of the City, and 
that the City Manager's office co-ordinate a report on 
this general subject for the Committee meeting. 


9 . By-law Enforcement in the "Core Area" 

The Committee had before it for consideration a Manager's 
Report dated April 18, 1977 (copy circulated) in which the Fire 
Chief reported that seven buildings in the core area have not yet 
complied or have shown little evidence towards compliance with 
City Fire By-law regulations. 

The report listed the seven premises and accompanying the report 
was a chronological account of negotiations between City officials 
and the owners of the seven premises over the past two or three 
years . 

In the report, the Fire Chief recommended that he proceed to 
lay charges against the owners of these premises for their failure 
to comply with the City Fire By-law. 

Appearing before the Committee on this matter were the Fire 
Chief, the Chief Fire Warden, the Assistant Director of the Permits 
and Licenses Department - Inspection and Enforcement Division, and 
the owners and/or representatives of the owners of the seven premises 
listed in the report. 

The Fire Chief reviewed his report for the Committee, stating 
that it was his feeling the City has been more than patient in 
dealing with the owners of these premises and the enforcement of 
the City Fire By-law since January 1975. 

The Committee reviewed the situation at each building indivi- 
dually, referring to the attached lists of events pertaining to 
each building and hearing representations from the owners and/or 
owners ' representatives in each case as follows : 

a) Castle Hotel, 750 Granville Street 

A spokesman for the owner of this building advised the Com- 
mittee that the owner has been experiencing financial difficulties 
and cannot secure the approximately $100,000.00 needed to provide 
the required emergency lighting and sprinkler system. It was 
stated that commercial leases on the ground floor of this building 
are up for renewal and when renewed, probably will bring in less 
revenue to the owner. It was also stated the hotel has an occu- 
pancy rate of only 40%. 

The owner indicated that he would like time to explore the 
costs and feasibility of providing fire escapes as a possible 
alternative to the sprinkler system. It was noted the estimated 
costs of the emergency lighting and sprinkler system are $20,000.00 
and $60,000.00 to $80,000.00, respectively. 
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The representative requested more time for his client to 
endeavour to meet the by-law requirements . 


b) Hotel Georgia, 801 West Georgia Street 

A spokesman for this building told the Committee that compliance 
with the by-law in his case involves major structural changes to the 
building and that the owners have submitted three separate proposals 
to the Fire Chief for meeting the requirements. 

The Fire Chief replied that on February 10, 1977, a meeting 
was held at the hotel to review the architect's proposals and that 
the requirements were spelled out to the architect. The architect's 
proposals were subsequently rejected by the Fire Marshal on March 
22, 1977, meaning that the requirements were not followed. 

The hotel's spokesman indicated it is difficult to meet the 
requirements of three enforcement levels - the Provincial Fire 
Marshal, the City Fire Department, and the City Permits and Licenses 
Department. 


c) Hotel Vancouver, 900 West Georgia Street 

A spokesman for this building indicated that this hotel has 
made some improvements but that it would cost approximately 
$2-Million to meet all the requirements. The hotel has developed 
a program of sprinklering "critical" areas, new fire doors, smoke 
detectors, etc., which would cost approximately $l-Million which, 
the spokesman said, the hotel is prepared to proceed with. The 
representative said the hotel cannot afford to sprinkler all the 
public areas. 

The Fire Chief replied that improvements made in this hotel 
were strictly of a maintenance nature, that on September 9, 1975, 
the Fire Chief had approved the hotel's proposed upgrading program 
which has not yet been proceeded with. The Fire Chief expressed 
surprise over the estimated $2-Million cost of this hotel meeting 
the regulations and pointed out that the Federal Post Off ice, which 
covers an entire City block, cost less than $l-Million to comply 
with the by-law requirements. 


d) Devonshire Hotel, 849 West Georgia Street 

A spokesman for this building advised the Committee that the 
hotel's program for compliance has been progressing and is 80% 
completed. The hotel is awaiting delivery and installation of 
required fire doors . 

The Fire Chief agreed this hotel is making good progress 
and that its non-compliance at this point is not of a contentious 
nature. The Fire Chief indicated he would agree to a three month 
extension upon expiry of which the hotel should be in full compliance. 


e) Apartment Building at 1666 West 6th Avenue 

A spokesman for the owner of this building pointed out it has 
changed hands three times since the by-law enforcement program 
began and that the current owner received details of the requirements 
on October 5, 1976. The spokesman indicated that work towards com- 
pliance is progressing. 
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Board of Administration, October 23, 1970 


FINANCE MATTERS 

RECgvLMENDATION 

1 . Social Service Government Reporting 

Your Board has received the following report from the 
Director of Finance: 

"On August 4, 1970, Council approved a Board of Administration 
report requesting $10,000 to bring Canada Assistance Plan 
reporting up to date and to bring the monthly welfare accoun- 
ting statements to the Provincial Government up to date. The 
latter reporting was at that time three months plus, in arrears. 

The Canada Assistance Plan reporting is now up to date and 
the monthly welfare accounting statements to the government 
are six to seven weeks in arrears (desirable target is four 
weeks) . Delay in reporting to the government results in 
substantial loss of interest income to the City because of 
the large amounts involved. This was reported to Council 
in the previous report. 

The work of reducing the delay (five to six weeks reduction) 
has been done by senior Finance Department staff plus tem- 
porary help hired under Finance Department control . Given 
the conditions in the Social Service Department the only way 
in which we can maintain the present six to seven weeks 
delay in the welfare accounting statements to the government, 
much less reduce that delay, is to keep the Finance Depart- 
ment staff involved. Some of this work is done in the day- 
time but most of it is done on overtime, plus the two 
temporary staff. 

The $10,000 originally approved is almost used up and a 
further $5,000 is required for the overtime and temporary 
help. If the departmental re-organization is delayed, then 
probably further funds will also be required. 

I therefore recommend that $5,000 be provided from Revenue 
Surplus - Prior Years, subject to adjustment when the final 
revenue expenditure results are known for 1970, to provide 
overtime and temporary help funds under control of the 
Director of Finance to maintain the welfare accounting 
reporting to the Provincial Government." 

Your Board RECOMMENDS that the above recommendation of 
the Director of Finance be adopted. 
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The Fire Chief agreed that progress is being made and indicated 
a two-month extension for full compliance would be acceptable. 

f ) Burns Block, 18 West Hastings Street 

The owner of this building told the Committee he has not owned 
the structure during the full enforcement period and has had less 
time to meet the requirements. He indicated there are "peculiarities 
of design" making it difficult for this 1906 building to comply, but 
that he would upgrade the building to "reasonable levels". 

The Chief Fire Warden told the Committee that this building 
requires a full sprinkler system throughout the structure and the 
owner replied he requires an alternative less expensive method. 


g) Johnson Morrison Block, 536 Drake Street 

A spokesman for the owner of this building indicated that plans 
for meeting the by-law requirements have been submitted and approved 
and construction work has started. It was noted there are minimum 
requirements to be met by this building. 

Following further discussion between the Committee, staff and 
the building owners , it was 

RECOMMENDED 

A. That the owner of the Castle Hotel, 750 Granville 
Street, be given 30 days in which to have final 
plans for full compliance with the Fire By-law 
requirements prepared and approved and an imple- 
mentation schedule adopted and that the Fire Chief 
report to the Community Services Committee on the 
Castle Hotel at the end of 30 days. 

B. THAT the owner of the Hotel Georgia, 801 West 
Georgia Street, be granted 90 days in which to have 
final plans for full compliance with the Fire By-law 
approved and the tender process under way, and 

that the Fire Chief report to the Community Services 
Committee on the Hotel Georgia at the end of 90 days. 

C. THAT the owner of the Hotel Vancouver, 900 West 
Georgia Street, be granted 30 days in which to 
prepare final plans acceptable to the Fire Chief 
for full compliance with the Fire By-law, and 

that the Fire Chief report to the Community Services 
Committee at the end of 3 days. 

D. That the owner of the Devonshire Hotel, 849 West 
Georgia Street, be granted 90 days to be in full 
compliance with the City Fire By-law. 

E. THAT the owner of the apartment building at 1666 
West 6th Avenue be granted 60 days to be in full 
compliance with the City Fire By-law. 

F. THAT the Committee defer a decision on the compliance 
with the Fire By-law of the Burns Block, 18 West 
Hastings Street, for one week during which time the 
Fire Chief meet with the owner and report back to 
the Community Services Committee. 
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G. THAT the owner of the Johnson Morrison Block, 
536 Drake Street, be granted 90 days to be in 
full compliance with the City Fire By-law. 


It was noted that the Fire Chief, in the Manager's Report, 
recommended that there be no appeal allowed in these cases and it 
was pointed out the City does not have an appeal procedure. 
Therefore, it was 

RECOMMENDED 

THAT Recommendation (2) of the Fire Chief contained 
in the Manager's Report dated April 18, 1977, that 
"no appeal be allowed in these cases", be deleted 
from the Manager's Report. 

10 . Development Permit for False Creek Day Care Centre 

A representative of the Social Planning Department appeared 
before the Committee and advised that she required an allocation 
of $150.00 to pay for the development permit for the False Creek 
Day Care Centre. 

Following discussion, it was 

RECOMMENDED 

THAT City Council allocate $150.00 to pay the cost 
of the development permit for the False Creek Day 
Care Centre. 


11. Transportation for the Disabled - B.C. Lions 
Society for Crippled Children - ID Service 

The Committee had before it for consideration a Manager's 
Report dated May 6, 1977 (copy circulated) in which the Director 
of Social Planning reported on the operation, budget and other 
aspects of the B.C. Lions Society for Crippled Children's transporta- 
tion service for the disabled. 

In the report, the Director of Social Planning recommended a 
grant of $165,874.00 toward the operation of this transportation 
service . 

There was brief discussion on this report and it was noted 
that the Director of Finance commented in the report and suggested 
that the funding be reduced to $102,825.00. 

Representatives of the B.C. Lions Society, and a representative 
from the Social Planning Department appeared before the Committee 
on this matter and it was pointed out that the grant recommended 
by the Director of Social Planning will mean the Society will 
be able to continue the transportation service at its current level. 

Following consideration, it was 

RECOMMENDED 

THAT City Council approve a grant of $165,874.00 
to the B.C. Lions Society for Crippled Children 
towards the operation of the I.D. transportation 
service for the disabled' in Vancouver. 


The meeting adjourned at approximately 4:30 P.M. 



KJg'OKT TO COUNCIJ, 
INTERIM CULTURAL ADVISORY COMMITTEE 


May 19, 1977 


On March 15, 1977 City Council approved the establishment of 
an Interim Cultural Advisory Committee comprised of the following 
members 


Alderman Brown, Chairman 
Mayor Volrich 
Alderman Gibson 
Mrs. N. Baird 
Mr. B. Carey 
Mrs. M. Pinney 


Mr. J. Dayton 
Mr. B. Freschi 
Mrs. B. Lane 
Mr. R. Mayor 
Mr. R. Michal 


to recommend on the structure, purview, and terms of reference for 
a permanent Committee on the Arts. The Terms of Reference for the 
Interim Committee were as follows: 

1. Consideration of an appropriate permanent structure to act 
as an advisory body to the Council in terms of assistance 
and encouragement to the Arts. 

2. Consideration of terms of reference for the permanent Com- 
mittee, including a general outline of what elements should 
be considered in the development of an overall civic policy 
towards the Arts. 

3. Consideration of ways and means by which the Arts can be 
financially assisted on some rational and consistent basis. 

4 . Consideration of ways and means of generating funds from 
private sources, having in mind that government grants 
can only provide limited funding. 

5. Consideration of ways and means by which the Arts can be 
brought closer to the many disadvantaged people in our 
community and how opportunities can be afforded them for 
participation . 

6. The Committee to provide an interim report for consideration 
by Council in three months from the date of its inception. 

Commencing on March 25, 1977 the Interim Committee met regularly 
every second week and now RECOMMENDS : 

1. THAT a permanent Committee on the Arts be established as 
follows : 


Structure 
Name: 
Members : 


Council Committee on the Arts 

3 Aldermen appointed by the Mayor 

10 private citizens appointed by Council 
on the recommendation of the Mayor 

The citizens who are appointed should have 
wide experience and responsibility in the 
overall cultural community, that is, their 
involvement should not be a narrow limited 
one . 


Chairman : 
Meetings : 

Voting : 


Alderman - appointed by the Mayor 

To be held at least once a month at a regularly 
scheduled time and place 


All members 


Cont'd . 


Report to Council 

Interim Cultural Advisory Committee 
May 19, 1977 



2 


Reporting : 


Direct to Council through the Chairman. 


Objectives 


To develop a comprehensive Civic policy for the Arts; to 
encourage wider arts support from private and corporate citizens; 
and to establish cultural funding procedures in keeping with our 
overall Civic arts objectives. 


Terms of Reference 

(i) To inform, advise and recommend to Council ways and means of 
accomplishing the above stated objectives and to report to 
Council on matters regarding city involvement in respect to 
visual arts, performing arts. Festivals and other cultural 
activities . 

(ii) To examine civic arts policies and programs in other muni- 
cipalities and the advantages to be derived from adopting 
policies or procedures and programs which are in practice 
elsewhere . 

(iii) To explore the varied interests and concerns of the Vancouver 
Arts Community and various funding agencies both private and 
governmental with a view toward incorporating their thinking 
into any civic arts policy or procedures which may emerge. 

(iv) To promote the relationship of the arts to the economy and 
tourism, and to encourage the incorporation of the arts in 
education and recreation. 

(v) To seek consultation and co-operation with all civic depart- 
ments, committees. Boards and Commissions whose activities may 
relate to the Arts, with a view toward effecting a more co- 
ordinated overall civic arts approach. 

(vi) To review the current cultural grant procedures. To study 
guidelines and budgets of other municipalities in order to 
develop the most equitable and effective method of dealing 
with cultural grants within the framework of the Vancouver 
City Charter. 

(vii) To deal with matters related to the Arts which from time 
to time may be referred to the Committee by Council for 
advice and recommendation. 

(viii) To bring to the attention of Council any matter relating to 
the Arts which in the opinion of the Committee merits action 
on the part of Council. 

(ix) To request the City Social Planning Department and the 

Cultural Planning section thereof to initiate any appropriate 
action which may further the work of the Committee and the 
aims of Council with regard to the Arts. 


2. THAT the following Terms of Reference of the Interim Committee 
be referred to the permanent Committee: 

(a) Consideration of ways and means by which the Arts can be 
financially assisted on some rational and consistent basis. 

(b) Consideration of ways and means of generating funds from 
private sources, having in mind that government grants can 
only provide limited funding. 
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(c) Consideration of ways and means by which the Arts can be 
brought closer to the many disadvantaged people in our 
community and how opportunities can be afforded them for 
participation . 

3. THAT the permanent Committee set up procedures for its 
function, particularly with respect to a quorum. 



Alderm^lXy'May Brown, 
Chairman 
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REPORT TO COUNCIL III 


SPECIAL JOINT COUNCIL/PARK BOARD COMMITTEE 

RE JERICHO 


MAY 24, 1977 


A meeting of the Special Joint Council/Park Board Committee re 
Jericho was held on Tuesday, May 24, 1977, in Committee Room No. 
1, Third Floor, City Hall, at approximately 11.45 a.m. 


PRESENT : Alderman M. Ford, Chairman 
Alderman G. Puil 
Commissioner I. Bain 
Commissioner R. Eraser 
Commissioner G. Wainborn 

ABSENT : Alderman M. Harcourt 

CLERK TO THE 

COMMITTEE : M.L. Cross 


1. Minutes of Previous Meeting 

The minutes of the meeting of April 28, 1977 were adopted. 
Mr. Bain noted that two of the Park Board members on the Committee 
misunderstood the voting at the last meeting and failed to register 
opposition to the motion. 


2. Delegation Requests 

The Committee discussed whether their Terms of Reference 
should include hearing delegations on Jericho. Some members of the 
Committee felt that the Park Board should hear all delegations. It 
was stated that the Board has already heard delegations from several 
individuals and organizations. Mr. Marshall Smith, Director of 
Communications, Park Board, distributed material (on file in City 
Clerk's office) containing a summary of applications. Park Board 
resolutions and reports for the use of hangars at Jericho Beach 
park. He indicated there have been no firm offers for capital fund- 
ing but that the B.C. Lawn Tennis Association has included a capital 
financial proposal in their submission for a racquet centre in 
Hangar #8. 

After discussion the Committee 

RECOMMENDED 

THAT, depending on the outcome of the Council decision 
of May 24, 1977 on the communication from the Park 
Board dated May 18, 1977, this Joint Committee be the 
body to hear delegations at a future date on the use 
of the Jericho site and hangars; each delegation to 
be advised that their presentation will be restricted 
to a time limit of 5 minutes. 

CARRIED 

(Commissioners Bain and Eraser opposed) 

3 . Hangar #5 - Park Board resolution of May 16, 1977 

The Committee considered a letter dated May 18, 1977 addressed 
to the Mayor and Members of City Council from the Chairman of the 
Park Board (on file in the City Clerk's office). 


Cont'd 


2'3 


Report to Council 

Special Joint Council/Park Board Committee 
Re Jericho 

May 24, 1977 (III - 2) 


Clause No. 3 continued: 


The Chairman advised that the letter, containing the follow- 
ing Park Board resolution of May 16, 1977, would be considered by 
Council at its meeting later this day. 

"It was regularly moved and seconded, 
WHEREAS .... 

a) the Board has been studying the question of 
retention of Hangar #5 as a place of assembly 
since Habitat Forum in June 1976, to determine 
the practicality of use during summer of the 
temporary wooden 1500 bleacher seating for 
limited speaker or small stage concert events, 

b) two separate architects have estimated the cost 
of meeting all City building and Provincial fire 
code requirements ($329,500) and renovation cost 
for temporary minimum summer use at $443,950, 
permanent summer use at $1,114,900 and permanent 
winter use at $1,432,700, 

c) capital funds could be allocated at a later date 
to the construction of an alternate structure 
sited at Jerihco and designed specifically to 
meet the need for public gathering covered space 
which would be in harmony with the site and 
would provide a more appropriate, efficient, and 
economical design solution, 

d) there is very little evidence of the desire to 
make sustained use of hangar #5 by significant 
numbers of people for more than a single event, 
few more than a day in duration, and no offers 
of capital funding have been received, 

e) there is opposition of residents to retaining 
the waterfront hangars which are an unsightly 
intrusion into one' of Vancouver's most attractive 
waterfront sites, 

BE IT THEREFORE RESOLVED that the Board advise City 
Council that it does not place a priority on the 
excessive funds needed to renovate hangar #5 and 
no allocation be made from limited capital monies 
presently available to the Board for Jericho Beach 
Park development to upgrade hangar #5. " 

The Committee discussed the amount of money that would be 
necessary to upgrade Hangar #5 to meet National and City building 
regulations. Council at its meeting on May 10, 1977 approved a 
recommendation of the Joint Committee at its meeting on April 28, 
1977 that the Park Board be requested to reallocate funds; 
including $250,000 to be spent to upgrade Hangar #5. 

Mr. L. Foster, Director of Planning, Park Board stated that 
the minimum amount necessary to upgrade Hangar #5 to meet 
National and City building regulations would be $329,500. He 
stated that two Park Board consultants had estimated the cost of 
the necessary work for upgrading to fire and building code require- 
ments to be $329,500; renovation costs for temporary minimum 
summer use at $443,950 and permanent winter use at $1,432,700. 
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Clause No. 3 continued: 


Mr. R. Howard, Architect for the Park Board, in answer to a 
question as to whether the hangar could be put in use for the 
summer months for $250,000, stated that the items of work had 
been discussed with Mr. A. Langley, the City Architect. If less 
money is available, less work would be done i.e. no permanent 
washrooms would be constructed. Fire Marshall requirements could 
be met for a little less but are estimated at $125,000. The build- 
ing code requirements all have to be met. 

Mr. Langley agreed that the work outlined could not be done 
for $250,000. He stated the present facilities are allowed on a 
temporary use permit by the Building Department. If the temporary 
permit were extended, the hangar could possibly be put into 
temporary summer use for $250,000. 

A Park Board representative felt that if any money was spent 
on this building, tne City would be committed to a lot more. The 
money shouldn't be spent on retaining and upgrading an old hangar 
which could be replaced by a new, more suitable building. 

The Committee 

RECOMMENDED 

THAT Council accept the figures of the Park Board con- 
tained in (b) of their resolution dated May 16, 1977 
with respect to the costs for opening Hangar #5. 

CARRIED 

(Alderman G. Puil opposed) 


4 . Use of Other Hangars 

Mr. M. Smith advised the Committee that the security people 
have stated Hangar #3 presents a hazard. It is impossible to 
keep children out as they come into the hangar from the water 
side. 

The development plans for Jericho indicate removal of 
Hangars 3, 6 and 13. The plan includes removal of 450' at the 
western end of the marginal wharf for a new sailing centre, 
beach exposure, tennis courts, play areas, etc. The Park Board 
at its meeting on February 21, 1977 resolved that City Council 
be requested to endorse the Board's decision that Hangar #3 be 
sold and removed. 

The Committee was advised that various sailing groups had 
indicated that Hangar #3 was unsuitable for their use. 

In answer to a question as to whether the money to be allo- 
cated for the development of the sailing centre was to be used 
for a new building, Mr. Foster advised that it would be used to 
start construction of parking facilities and improvements to the 
ramps. Building 13 would remain until a suitable one-storey 
building is constructed for the sailing centre, possibly in 1978. 


Cont'd 


Report to Council 

Special Joint Council/Park Board Conunittee 
Re Jericho 

May 24, 1977 (III - 4) 

Clause No. 4 continued ; 

1 

The Committee 
RECOMMENDED 

THAT City Council be requested to concur with the 
Park Board decision of December 20, 1976, that Hangar 
#3 be sold and removed. 

CARRIED 

(Aldermen M. Ford and G. Puil opposed) 


The meeting adjourned at approximately 12.45 p.m. 


* * * * * 
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SPECIAL JOINT MEETING 
OF 

VANCOUVER AND BURNABY COUNCILS 
June 2, 1977 

A Special Joint meeting of Vancouver and Burnaby Councils was 
held on Thursday, June 2, 1977, at 4:00 p.m. in the No. 1 Committee 
Room, third floor. City Hall, Vancouver. 


PRESENT; 


Vancouver City Council 

Mayor Volrich, Chairman 

Alderman D. Bellamy 

Alderman M. Brown 

Alderman M. Ford 

Alderman B. Gerard 

Alderman M. Harcourt 

Alderman W. Kennedy 

Alderman D. Marzari 

Alderman G. Puil 

Alderman H. Rankin 


Burnaby Council 

Mayor Constable 
Alderman G.D. Ast 


Alderman 
Alderman 
Alderman 
Alderman 


, Drummond 
.H. Emraott 
,A. Lawson 
, Randall 


Alderman R. Stewart 
Alderman V.V. Stusiak 


ABSENT ; 


Alderman W. Gibson 


Leave of 
Absence 


Alderman W. Lewarne 


CLERK TO THE SPECIAL JOINT MEETING: 


Thomas 


BOUNDARY ROAD 


In a communication addressed to Mayor Volrich dated April 5, 
1977, (circulated) Mayor Tom Constable requested a joint meeting of 
Vancouver and Burnaby Councils to discuss matters pertaining to 
Boundary Road in view of widespread public interest in plans to 
widen the road and Vancouver's proposal regarding changes in road 
linkage between Champlain Heights and Boundary Road. 

The joint meeting, this day, noted Vancouver Manager's Reports 
(A) and (B) dated May 26, 1977, (circulated) in which: 

(A) the City Engineer, with input from the Director of 
Planning, set out background information on Boundary 
Road and requested confirmation on the basic long 
term role of Boundary Road as a primary arterial in 
the major street plan; and 

(B) the City Engineer, Director of Planning, and Champlain 
Heights Project Manager, reviewed the revised scheme 
of development for Champlain Heights Areas E & F and 
Vancouver's decision to proceed with the closure of the 
Tyne/Rumble connector. 

Mayor Volrich referred to discussions with Mayor Constable and 
advised it had been agreed debate be confined to three issues: 

the widening of Boundary Road from King sway to 
Marine Drive; 

the Tyne/Rumble connector; 

Joyce and Edmonds bus loops. 


E^ oundary Road Widening/Truck Route 

Acting City Engineer for Vancouver, Mr. R.C. Boyes, reviewed the 
Manager's Report (A); outlined the history and background of Bou: dary 
Road development and referred to three outstanding issues to be 
resolved between the two municipalities: the question of roadway 
v/2.dth in the Central Park section which is dependent upon negotiations 
vjith the Provincial Government relating to encroachment on park lands; 
cost-sharing agreement to be reached on the 6 6 -foot widening strip 
east of Champlain Heights; and the role of Boundary as a truck route. 


Cont'd 
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BOARD OF ADMINISTRATION 

PROPERTY MATTERS 


OCTOBER 23, 1970 


RECOMMENDATION 


1. Registration of Subdivision Plan of Area 'A' 

Sit; In Champlain Heights (formerly S.E. Sector) 

The Supervisor of Property and Insurance reports as follows: 

"In accordance with the over-all concept of development 
of Champlain Heights as approved by Resolution of City 
Council May 31, 1968, a plan of subdivision of Area 
'A' has been prepared. The City Surveyor has advised 
that to enable the old subdivision to be cancelled and 
the new plan of subdivision, which is marginally numbered 
LB259j to be registered, it will be necessary to take 
temporary title to the Gulf Oil Service Station site. 
The site is situated at the corner of 54th and Kerr 
and is described as Lots 9 & 10 (except that part in 
Explanatory Plan 7039), Blocks 1 & 2, m\ D.L. 331^., 
Group 1, N.W.D., Plan 2001^.. Gulf Oil Ltd. have been 
advised of this requirement and are prepared to surrender 
temporary title to the site for the purpose of 
facilitating the registration of the plan of subdivision. 

Therefore it is, 

RECOMMENDED: 

a) That the City take temporary title to the Gulf Oil 
site. Lots 9 & 10 (except that part in Explanatory 
Plan 7039), Blocks 1 & 2, m\ D.L. 33i^, Group 1, 
N.W.D. Plan 2001^.. 

b) The plan of subdivision of Area 'A', of Champlain 
Heights marginally numbered LB259, be registered. 

c) Upon registration of the new subdivision plan, the 
service station site be reconveyed to Gulf Oil at 
no cost to them." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 


Special Joint Meeting 
of Vancouver and Burnaby Councils 
June 2, 1911 

F.o undary Road (Cont'd) 

Mayor Constable noted Burnaby had already indicated general 
agreement on a 132-foot roadway width from Hastings to 29th Avenue 
and from Imperial south to Marine Drive. In the Central Park area, 
however, Burnaby felt, excluding the Kingsway/Boundary intersection, 
four lanes would be sufficient at present with a long-term provision 
for an ultimate minimum width of 80 feet. Burnaby endorsed Vancouver' 
suggestion for a joint approach to the Provincial Government on the 
acquisition of a strip of land along the side of Central Park for 
roadway widening purposes. It was felt without the encroachment a 
sub-standard intersection would be created at Boundary/Kingsway . 

Burnaby Council members expressed concern about Vancouver's plans 
for diversion of truck traffic to Boundary and questioned the 
reference in the Manager's Report (A) (page 3 under the heading "Other 
Issues") which stated: 

"In the recent Vancouver truck route report, it was 
proposed to make physical improvements at the south 
end of Boundary Road to facilitate its role as a truck 
route - in particular, to provide a truck bypass route 
via south-east Marine as a replacement route for the 
Knight/41st/Joyce routing." 

Burnaby agreed that Boundary should be classified as a primary 
arterial but could not accept a situation which might have the effect 
at some future time of diverting truck traffic from Vancouver's 
existing north/south primary arterial routes to Boundary Road via 
Marine Drive. 

Following discussion it was agreed the intent of the report was 
that Boundary Road should be an alternate route, not a replacement 
route, and Mayor Volrich directed the Manager's Report (A) be 
amended accordingly. 

It was also agreed there should be joint negotiations with the 
Provincial Government on the matter of encroachment on Central Park 
lands . 

Mayor Volrich ruled that it would not be appropriate for 
Vancouver Council to make a decision at the joint meeting on the 
recommendation contained in the Manager's Report (A) relating to 
the confirmation of Boundary Road as a primary arterial with its 
ultimate street allowance and development as outlined in Summary '2' 
of the report. 


Tyne/Rumble Connector 

Project Manager for Champlain Heights, Mr. R.J. Moodie, reviewed 
the Manager's Report (B) and outlined the time frame and overall 
development scheme for Champlain Heights with particular reference 
to the closure of the Tyne/Rumble connector approved by City Council 
on May 10, 1977. 

Burnaby representatives restated the position taken by their 
Council as outlined in the Burnaby Manager's Report dated May 9, 1977, 
(circulated) and expressed regret that Vancouver had decided to go 
ahead with the closure prior to the joint meeting being held. It 
v/as suggested the Tyne/Rumble connector should be opened on an 
experimental basis. 

Mayor Volrich advised Vancouver had undertaken a lengthy plaining 
process in connection with the Champlain Heights development, 
including extensive consultations with the residents of the area. 
The inner loop road was an integral part of the overall plan and to 
introduce an east-west access road across the centre of the deveiop- 
nent at this stage would destroy the integrity of the whole project. 
Unless an Alderman requested it. Mayor Volrich stated he did not 
j;rop03e to instruct City staff to bring forward any further report 
or ask Council to reconsider the matter. 


Page 2 


Cont'd 


special Joint Meeting 

of Vancouver and Burnaby Councils 

June 2, 1917 

Boundary Road (Cont'd) 


Joyce and Edmonds Bus Loops 

The joint meeting discussed briefly the situation which had 
arisen at the Joyce Loop subsequent to the removal of the No. 27 
Rupert bus from the Loop to a location on Joyce Street. Reference 
was made to the large number of citizens' complaints to both Councils 
particularly those from senior citizens protesting the inconvenience 
experienced when transferring from a bus in the Loop to the Rupert 
bus . 

Mayor Constable advised Burnaby had also received many 
complaints about the Edmonds Loop. 

Alderman W. Kennedy, Chairman of Vancouver's Transportation 
Committee, suggested the matter should be referred to his Committee 
for further consideration, and it was so agreed. Mayor Constable 
also suggested there should be joint discussions at staff level on 
the situation pertaining to both bus loops. 


* * * 


Also noted were the following communications which are on file 
in the City Clerk's Office: 

Citizens' Coalition on Transportation, dated May 30, 1977, 
requested: 

a) no action on the widening of Boundary Road 
pending the establishment of a Regional 
Commission and a long range comprehensive 
transportation plan; 

b) decisions relating to the closure of arterial 
streets adjacent to Boundary Road should be 
delayed until studies have been conducted on 
impact and an area residential survey carried 
out. 

Petition, with thirty-two signatures, submitted by Adelaide 
E. Leonew, protesting the closure of Champlain Crescent. 


* * * 
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The meeting adjourned at approximately 5:10 p.m. 



CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 


A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, June 14, 1977, in the Council Chamber, 
commencing at 2:00 p.m. 

PRESENT ; Mayor Volrich 

Aldermen Bellamy, Brown, Ford, Gerard, 
Gibson, Harcourt, Puil and 
Rankin 

ABSENT ; Alderman Kennedy 
Alderman Marzari 

CLERK TO THE COUNCIL: D.H. Little 


PRAYER 


The proceedings in the Council Chamber were opened with 
prayer. 


ACKNOWLEDGEMENT 

The Mayor acknowledged the presence in the Council Chamber 
of students from the English Language Training Class at Vancouver 
Community College under the direction of their instructor, Mrs. 
Diane Jones. 


'IN CAMERA' MEETING 

The Council was advised that there are matters to be 
considered 'In Camera' later this day. 


ADOPTION OF MINUTES 


MOVED by Aid. Bellamy 
SECONDED by Aid. Ford 

THAT the Minutes of the following meetings be adopted. 

Special Council Meeting (Public Hearing) - May 26, 1977. 
Special Joint Vancouver and Richmond 

Councils (Arthur Laing Bridge) - May 31, 1977. 

Regular Council Meeting (with the 

exception of the 'In Camera' portion) - May 31, 1977. 

Special Joint Vancouver and Burnaby 

Councils (Boundary Road) - June 2, 19 77. 

- CARRIED UNANIMOUSLY. 


Boundary Road 

Council was reminded of a Manager's report dated May 26, 
1977, regarding Boundary Road which had been considered but 
not acted upon at the joint meeting held with Burnaby Council. 
In the report the Acting City Engineer had recommended that 
Boundary Road be confirmed as a primary arterial with its 
ultimate street allowance and development as described in the 
report. 

MOVED by Aid. Brown 
SECONDED by Aid. Rankin 

THAT the foregoing recommendation of the Acting City 
Engineer be approved. 


- CARRIED UNANIMOUSLY 
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COMMITTEE OF THE WHOLE 

MOVED by Aid. Puil 
SECONDED by Aid. Rankin 

THAT this Council resolve itself into Committee of the 
Whole, Mayor Volrich in the Chair. 

- CARRIED UNANIMOUSLY 


DELEGATIONS 

1. D.P.A. 69229 - Park Plaza 
1130 West Pender Street 

The Council received a delegation from Mr. D.J. Mullan, 
Solicitor for the applicants and owners of 1130 West Pender. 
Mr. Mullan gave the background on the property and advised on 
what his clients had done in respect of relocating the tenants. 
He indicated the building was a fire hazard and also referred 
to an inspection of the property made by the firm of Lort & 
Lort, Architects. He also advised that if the building is 
demolished as requested in the Development Permit Application, 
the vacant property would be cosmetically treated and would 
not be used for parking purposes. 

MOVED by Aid. Puil 

THAT the Development Permit Application to demolish 
Park Plaza, 1130 West Pender Street, be granted, on condition 
that the site be made presentable to the satisfaction of the 
Director of Planning and not be used as a parking lot. 


- (deferred) 

MOVED by Aid. Brown 

THAT the foregoing motion by Alderman Puil be deferred 
up to one month until a report is received by Council on the 
condition of the building relative to public hazard. 

- CARRIED 
(Aldermen Bellamy and Puil opposed) 


2. Grant Appeal - Van Horne 
Summer Enrichment Program 

Council received a delegation from Mr. M. Horne representing 
the Van Horne Summer Enrichment Program, requesting that Council 
reconsider a grant to the Program which was not approved by 
Council on May 31st. Mr. Horne advised that his organization 
had reassessed its original request and was now requesting 
$7,200 instead of $9,300. 

MOVED by Aid. Puil 

THAT a grant of $7,200 for the Van Horne Summer Enrichment 
Program for 1977 be approved. 


- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 
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DELEGATIONS (cont'd) 


3. Greek Day Celebration - Street Closure 
Broadway from Macdonald to Blenheim Streets 

Council considered a report of the City Manager dated 
June 2, 1977, concerning Greek Day Celebrations and the 
closure of Broadway from Macdonald to Blenheim Streets. 

Council received a delegation from Mr. A. Dikaios , 
representing the Panhellenic Cultural Association. The 
delegation filed a letter dated June 10, 1977, suggesting 
it obtain the permits necessary rather than the applicants, 
the Hellenic Community of Vancouver. 

Mr. N. Zapantis, representing the Hellenic Community 
of Vancouver also addressed Council giving details of the 
program planned and filed a budget for the event. Discussion 
then arose on the organizations intention to charge businesses 
to participate in the event. 

The Mayor directed the Director of Social Planning report 
on the arrangement of other groups when organizing street 
activities . 

After due consideration, it was 

MOVED by Aid. Brown 

THAT the Hellenic Community's request to close to 
vehicular traffic Broadway from Macdonald to Blenheim 
Streets on Sunday, June 26, 1977, from 12:00 noon to 
12:00 midnight, be granted subject to the conditions 
detailed in the City Manager's report of June 2, 1977; 

FURTHER THAT an additional grant of $200.00 towards 
the increased costs of signing and street cleaning be 
approved to the Hellenic Community of Vancouver for the 
purpose stated in the report, and that the Liquor Control 
and Licensing Branch be advised that the Council has no 
objection to a liquor permit being provided for this event. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY. 

4. The Italian Folk Society 
of British Columbia 

Council gave consideration to a City Manager's report 
dated June 8, 1977, concerning the sale of a three acre 
parcel of City-owned land between Grandview Highway and 
Beaconsfield Park to the Italian Folk Society of B.C. for 
use as a community centre. 

MOVED by Aid. Bellamy 

THAT former resolutions of Council be amended to 
eliminate the requirement for registration of an option 
for the City to repurchase and for registration of a 
section 24A covenant to enable clear title to be conveyed; 

FURTHER THAT the Director of Legal Services obtain 
an undertaking by letter from the Italian Folk Society 
in respect of the maintenance and operation of the facility 
as a community centre. 

- CARRIED UNANIMOUSLY 

(As a result of the foregoing action of Council, the 
delegation, Mr. M.P. Ragona, Solicitor for the Society, 
was in agreement and did not feel it necessary to make 
representation. ) 
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DELEGATIONS (cont'd) 


5. Tenders - Champlain Heights, 
Enclaves 2, 3 and 16 


The Council gave consideration to a report from the 
City Manager dated June 8, 1977, in which the Champlain 
Heights Project Manager and the Director of Finance gave 
details of the tenders received for the three market enclaves 
in Phase I of Champlain Heights. 

With the permission of Council, Mr. H. Goldfeder, 
representing Utah Equitable Plan Ltd., one of the tenderers, 
addressed the Council, suggesting that the analysis given 
in the report was misleading and indicated that it was 
possible for his company to develop the sites under the 
Assisted Rental Program. Mr. Goldfeder also filed with the 
Council an alternate bid which had been filed during the 
tender opening. 

The Project Manager, Mr. J. Moodie, spoke to the report 
and corrected a figure on page 2 (second last paragraph) , 
from $1.3 million to $.3 million. 

MOVED by Aid. Brown 

THAT the Council accept the bid from Community Builders 
for enclave 16 and all other bids on various enclaves be 
rejected. 

- CARRIED 

(Aldermen Puil, Rankin and the Mayor opposed) . 


The Meeting recessed at approximately 4:05 p.m. and 
following an 'In Camera' meeting in the Mayor's Office, 
reconvened at approximately 4:35 p.m. 


UNFINISHED BUSINESS 

1. Costs of Renovating Hangar 
#5 at Jericho 


The Council noted a report of the City Manager dated 
June 9, 1977, on the costs of renovating hangar #5 at Jericho. 

MOVED by Aid. Rankin 

THAT this report be deferred for information at the 
public meeting being arranged in respect to Jericho. 

- CARRIED UNANIMOUSLY 

2. Amendment of the Salish 
Park Agreement 


Council on May 31st, 1977, when considering the topic 
of an amendment to the Salish Park Agreement, deferred the 
matter to this meeting of Council to obtain more information. 
Under date of June 10th, 1977, the City Clerk advised that 
the Musqueam Indian Band will not have the information 
requested until after June 14th, 1977, and therefore, it was 
recommended that this matter be deferred for two weeks. 

MOVED by Aid. Rankin 

THAT the foregoing recommendation be approved. 


- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIONS 

1. D.P.A. 77360 - False Creek 
Area lOA - Construction of 
Fishermen's Lockers 


The Council noted a copy of a petition opposing the 
granting of a Development Permit in False Creek, Area lOA 
to construct Fishermen's Lockers on site C. The Development 
Permit Board had recently considered this application and 
approved it subject to a number of conditions. A letter 
from Mr. T.G. Hodgson, was also noted requesting to appear 
as a delegation before Council on the matter. 

MOVED by Aid. Rankin 

THAT the delegation request from Mr. Hodgson be granted. 

- CARRIED UNANIMOUSLY 

2. Grant Appeal for Marpole-Oakridge 
Area Council 


The Council noted a letter from the Marpole United Church 
asking Council to reconsider its previous action in refusing 
to grant the Marpole-Oakridge Area Council a grant of $19,500. 
The City Clerk advised that the Area Council intends appealing 
the decision and, therefore, suggested the letter from the 
Marpole United Church be withdrawn at this time for submission 
at the time of the appeal. 

MOVED by Aid. Gibson 

THAT the letter from the Marpole United Church be 
withdrawn at this time. 

- CARRIED UNANIMOUSLY 

3. Regional Board of Directors 

Vacancy - Federation of Canadian 
Municipalities 


The following letter dated June 8, 1977, from the 
Mayor was noted: 

"There is a vacancy to be filled in the Regional Board 
of Directors representing British Columbia. I have 
recommended the appointment of Alderman Mike Harcourt 
to the Regional Chairman, Mayor Muni Evers of New 
Westminster and he agrees with the recommendation. This 
will be referred to the meeting of the Executive of the 
F.C.M. in Ottawa on June 19th and I am sure the Executive 
will approve the recommendation. 

The present arrangement is that the travel expenses of 
a Director in attending National Directors' Meetings are 
borne by the Director's own city or municipality. There 
will probably be about four such Directors' meetings in 
the year ahead which will involve such travel and lodging 
expenses . 

In approving the recommendation, it is important to know 
that the Director will, in fact, have this financial 
assistance from his city or municipality. 

Accordingly, I would request the City Council's approval 
to the appointment of Alderman Harcourt with attendant 
approval of necessary expenses." 

MOVED by Aid. Puil 

THAT the foregoing request and recommendation of the 
Mayor be approved. 


- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIONS (cont'd) 


4. Application for Liquor Permits 
Folkfest '77 


Under date of June 7, 1977, Folkfest submitted a letter 
enclosing a list of groups in the Vancouver area who will be 
serving alcoholic beverages during Folkfest '77. The letter 
also advised that the South Vancouver Minifest should be 
added. Council's approval was requested in serving liquor. 

MOVED by Aid. Ford 

THAT that Liquor Control and Licensing Branch be 
advised that the Vancouver City Council has no objections 
to the application subject to the following conditions: 

(a) approval by Chief Constable, 

(b) any food concessions to be approved 
by the City Health Department, 

(c) the applicant obtaining the necessary 
special event liquor permits from the 
Liquor Control and Licensing Branch, 

(d) proper supervision by the organizers. 

- CARRIED UNANIMOUSLY 

5 . FM-1 Zoning Fairview Slopes 

Council received a letter dated June 6, 1977, from 
Mr. T. Heyerdahl and Associates concerning FM-1 Zoning 
in Fairview Slopes. The writer requested to appear before 
Council to discuss the matter. 

MOVED by Aid. Rankin 

THAT the foregoing delegation request be granted. 

- CARRIED UNANIMOUSLY 

6. Vancouver's Role in a Conserver 
Society 

Council noted a letter from Alderman Harcourt dated 
June 9, 19 77, in respect of Vancouver's Role in a Conserver 
Society. During debate. Alderman Harcourt withdrew a 
proposal concerning staffing at a cost of about $23,000 a 
year, and, it was 

MOVED by Aid. Harcourt 
THAT 

(a) Council establish a Steering Committee of the 
Planning and Development Committee to work with 
staff on the development of a Local Conserver 
Program. The Committee might include members 
of the Vancouver City Planning Commission, 
representatives of the major City Departments and 
representatives of interested outside organizations, 
including the business community, the labour 
movement and environmental and conserver interest 
groups ; 

(b) The City sponsor with the U.B.C. Department of 
Continuing Education (and possibly S.F.U.) a 
workshop in the fall on the civic role in resource 
conservation; 


Cont' d. 
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COMMUNICATIONS OR PETITIONS (cont'd) 


Vancouver's Role in a Conserver 
Society (Continued) 

(c) Council formally communicate with other 

levels of government to ask for co-operation 
and support in the Vancouver program. This 
can include two aspects - 

(i) the integration of various 
governmental conservation programs 
into a unified package in the 
Vancouver area, 

(ii) financial support for Vancouver 
as a pilot Conserver City. 

- CARRIED UNANIMOUSLY 

7. Central Park Parking - 
Regulation By-law 

Council on May 24, 1977, when dealing with a request 
from the Municipality of Burnaby, that Council endorse a 
proposed by-law to regulate parking in Central Park, deferred 
the matter for three weeks pending discussion with B.C. 
Telephone relative to employee parking problems in the area. 

By memo dated June 13, 1977, the City Engineer advised 
that discussions have taken place, but in addition the 
department is conducting a parking study in the area. The 
results of this study and meetings with Burnaby and B.C. 
Telephone will be submitted to Council in July. The City 
Engineer, therefore, suggested that a decision on the request 
of the Municipality of Burnaby be deferred until this study 
report is available. 

MOVED by Aid. Rankin 

THAT the foregoing suggestion of the City Engineer 
be approved. 

- CARRIED UNANIMOUSLY 


CITY MANAGER'S & OTHER REPORTS 


A. MANAGER'S GENERAL REPORT 
JUNE 10, 1977 


Works & Utility Matters 
(June 10, 1977) 


The Council considered this report which contains four 
clauses identified as follows: 

Cl. 1: Lease of Lane East of Denman Street North 

from Robson Street 
Cl. 2: Closure of Portion of Lane East of Nanaimo 

between William and Charles Streets 
Cl. 3: Storm Sewer Required to Carry Sasamat 

Place Drainage 
Cl. 4: Tender #39-77-1 Trucks 

Clauses 1-4 inclusive 

MOVED by Aid. Gibson 

THAT the recommendations of the City Manager, as contained 
in clauses 1, 2, 3 and 4 of this report, be approved. 


7 


- CARRIED UNANIMOUSLY 
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CITY OF VANCOUVER 


SPECIAL COUNCIL - OCTOBER 29. 1970 


PUBLIC HEARING 


A Special Meeting of the Council of the City of Vancouver was held 
in the Council Chamber on Thursday, October 29, 1970, at approximately 
2:00 p.m. for the purpose of holding a Public Hearing in connection 
with rezoning matters and to give consideration to such rezoning 
matters . 

PRESENT: Aldermen Adams, Bird, Broome, Hardwick, 

Linnell, Phillips, Rankin, 
Sweeney and Wilson. 

Chairman in the absence of His Worship the Mayor 

was Deputy Mayor Hardwick 

ABSENT: His Worship Mayor Campbell (on civic 

business ) 
Alderman Calder 

CLERK TO THE COUNCIL: R. Henry 

MOVED by Alderman Broome, 
SECONDED by Alderman Sweeney, 

THAT this Council do resolve itself into Committee of the 
Whole, the Deputy Mayor in the Chair, to consider proposed 
amendments to the Zoning Development By-law. 

- CARRIED 

1. S/S of S.W. Marine Drive between Laurel and Heather 
Streets (820 S.W. Marine Drive) 

An application was received from Russell T. Mack to rezone 
Lot 32, Blocks C, D, Y and Z, D.L. 319, 323 and 324 situated 
on the S/S of S.W. Marine Drive between Laurel and Heather 
Streets (820 S.W. Marine Drive). 

FROM: RM-3 Multiple Dwelling District 
TO: M-1 Industrial District 

The application was approved by the Town Planning Commission 
and the Technical Planning Board subject to the condition 
that the southerly 20' of the site be first dedicated to the 
City for lane purposes. 

MOVED by Alderman Broome, 

THAT the foregoing application be approved subject to prior 
compliance by the owner to the following condition: 

•the southerly 20' of the site be first dedicated to the 
City for lane purposes'. 

- CARRIED 


2. W/S of Balsam Street between 41st and 43rd Avenues 

An application was received from Bull Housser and Tupper for 
Cloverlawn Investments Ltd. to rezone Lot 9 of 12, Block 16, 
D.L. 526, situated on the ¥/S of Balsam Street between 41st 
and 43rd Avenues. 


FROM: RM-3 Multiple Dwelling District 
TO: C-2 Commercial District 
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Building & Planning Matters 
(June 10, 1977) 


The Council considered this report which contains three 
clauses identified as follows: 

Cl. 1: Occupancy of Controlled Leasehold Condominium 
and Market Condominiums Phase 1, Area 6, False 
Creek 

Cl. 2: Shaughnessy, Gladstone and Elliott Street End 
Parks 

Cl. 3: Maintenance of False Creek Waterfront Structures 

Clauses 1 and 2 

MOVED by Aid. Puil 

THAT the recommendations of the City Manager, as contained 
in clauses 1 and 2 be approved. 

- CARRIED UNANIMOUSLY 

Maintenance of False Creek 
Waterfront Structures (Clause 3) 

MOVED by Aid. Puil 

THAT the recommendation of the City Manager, as contained 
in this clause be approved, and the City Engineer be directed 
to have the boats evacuate this area, and if necessary tow 
the boats to a location where moorage is available and recover 
the costs from the boat owners. 

- CARRIED UNANIMOUSLY 

Licenses & Claims Matters 
(June 10, 1977) 


4678 Main Street - Hakim Gill 
Enterprises Ltd. (Clause 1) 

MOVED by Aid. Bellamy 

THAT the recommendation of the City Manager, as contained 
in this clause be approved. 

- CARRIED UNANIMOUSLY 

Fire & Traffic Matters 
(June 10 , 1977) 


Italian Market - Street Closure 
Commercial Drive, Napier to 3rd 
Avenue (Clause 1) 


MOVED by Aid. Harcourt 

THAT the Italian Market Planning Committee's request to 
close to vehicular traffic Commercial Drive between Napier and 
3rd Avenue, excluding the intersection of Commercial Drive and 
1st Avenue, on Sunday, June 26, 1977, between 10:00 a.m. and 
12 midnight, be approved subject to the conditions stated in 
this clause; 

FURTHER THAT a grant to defray costs of signing and street 
cleaning up to an amount of $1100 be approved; 

AND FURTHER THAT the Liquor Control and Licensing Branch 
be advised that the Vancouver City Council has no objections 
to the serving of liquor during this event. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 
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Finance Matters 
(June 10, 1977) 

The Council considered this report which contains oiqht 
clauses identified as follows: 


CI, 


CI. 

2 : 

CI. 

3: 

CI. 

4: 

CI. 

5: 

CI. 

6 : 

CI. 

7: 

CI. 

8: 


Rental Rate Changes - Queen Elizabeth Theatre, 
Playhouse and The Orpheum - September 1, 1977, 
to August 31, 1978 

Legal Expenses - P.C. 44 P. Bouchard and P.C. 

S. McLauchlan 

Shannon Daycare Centre 

Queen Elizabeth Theatre Boiler Repairs 
Tender Awards 

Ground Lease between City of Vancouver and 
Frank Stanzl Construction - False Creek 
Space Requirements - City Hall 
1977 Budget - False Creek Development Group 


Rental Rate Changes - Queen 
Elizabeth Theatre, Playhouse 
and The Orpheum - September 1, 
1977 to August 31, 1978 (Clause 1) 

MOVED by Aid. Brown 

THAT the recommendation of the City Manager, as contained 
in this clause be approved. 

- CARRIED UNANIMOUSLY 


As requested by Alderman Brown, the Mayor directed the 
City Manager arrange to have the Theatre Manager report on 
the operating budget of the three Civic Theatres to the 
Finance Committee in the Fall. 


Legal Expenses - P.C. 44 P. Bouchard 
and P.C. 288 S. McLauchlan (Clause 2) 


MOVED by Aid. Ford 

THAT the recommendation of the Police Board, as contained 
in this clause be approved. 

- CARRIED UNANIMOUSLY 
(With the agreement of Council, Alderman Rankin was excused 
from voting on this clause, his firm having been involved in 
the case . ) 

Clauses 3-7 inclusive 


MOVED by Aid. Gibson 

THAT the recommendations of the City Manager, as contained 
in clauses 3, 4, 6, and 7 be approved and clause 5 be received 
for information. 


- CARRIED UNANIMOUSLY 

1977 Budget - False Creek 
Development Group (Clause 8) 

MOVED by Aid. Gibson 

THAT the recommendation of the City Manager, as contained 
in this clause be approved. 


- (carried) 

MOVED by Aid. Puil, in amendment 

THAT the item of printing and copying a newsletter in the 
amount of $10,000 be deleted. _ lqst 

(Aldermen Bellamy, Brown, Ford, Gerard, Gibson 

Harcourt, Rankin and the Mayor opposed.) 

The amendment having lost, the motion by Alderman Gibson 
was put and CARRIED. 

(Alderman Puil opposed.) 

Cont' d. . . 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 


1977 Budget - False Creek 
Development Group (Clause 8) 
(Continued) 


MOVED by Aid. Gibson 

THAT the Director of Planning be instructed to prepare 
an area development plan with respect to Phase II, False Creek. 

- CARRIED UNANIMOUSLY 
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Property Matters 
(June 10, 1977) 

The Council considered this report which contains four 
clauses identified as follows: 

CI. 1: Lease of Portion of 55th Avenue between Carnarvon 
and MacDonald 

CI. 2: Rental Increase for Footbridge - North End of 
Nanaimo on National Harbours Board Land 

CI. 3: Establishing Strip of City-Owned Land for 
Lane Purposes - 3300 Block William Street 

Cl. 4: 312 Campbell Avenue - Proposed Exchange/Sale 


Clauses 1-4 inclusive 

MOVED by Aid. Ford 

THAT the recommendations of the City Manager, as contained 
in Clauses 1, 2, 3 and 4 be approved. 

- CARRIED UNANIMOUSLY 


B. Manager's Report 
May 2, 19 7 7 

Installation of Microphones in 
Council Chamber for Use of Media 

In considering this report the Council noted a number 
of letters from the Media supporting the installation to 
permit audio recordings. 

MOVED by Aid. Rankin 

THAT a combined microphone system be installed in the 
Council Chambers to meet the recording needs of the City 
Clerk and the Media and that $8,600 for this work be provided 
from the Contingency Reserve Fund. 

- CARRIED UNANIMOUSLY 


D. Manager's Report 
June 13, 1977 

Canada Birthday Celebration 
June 30, 1977 


In considering this report the Mayor advised that a further 
report may be necessary as the costs shown were only an estimate. 

MOVED by Aid. Gibson 

THAT the estimated expenditure as described in the foregoing 
report in respect of special celebrations commemorating Canada's 
birthday on June 30, 197 7, be approved and the funds be provided 
from Contingency Reserve. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY. 
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STANDING COMMITTEE REPORTS 

I. Report of Standing Committee 
on Community Services, 
May 26 , 1977 

The Council considered this report which contains eight 
clauses identified as follows: 

Requests for Surplus City Furniture and Equipment 
Dial-A-Dietitian Service - Grant Request 
Jantzen Industry English Language Training 
Project Evaluation 

ELB Enterprises Ltd. - Request to Amend License 
By-law for Family Recreation Centre 
Gastown Residents' Association 
Ray-Cam Co-operative Centre Operating Budget 
(1977-1978) 

Licensed Premises in the Downtown Area - Summary 
of Map Information 

By-law Enforcement in the "Core Area" - Burns 
Block, 18 West Hastings 

Clauses 1, 2, 3, 4 and 5 

MOVED by Aid. Rankin, 

THAT Clause 1 be received for information and the recommendation 
of the Committee contained in Clauses 2, 3, 4 and 5 be approved. 

- CARRIED UNANIMOUSLY 

(Clauses 2 and 5 were Carried by the Required Majority) 

Ray-Cam Co-operative Centre 
Operating Budget (1977-1978) 
(Clause 6) 


CI. 

1: 

CI. 

2: 

CI. 

3: 

CI. 

4: 

CI. 

5: 

CI. 

6: 

CI. 

7: 

CI. 

8: 


MOVED by Aid. Rankin, 

THAT recommendation A of the Committee contained in this 
Clause be approved. 

- LOST 

(Aldermen Brown, Gerard, Gibson, Puil and the Mayor opposed) 

Alderman Rankin requested and received permission to withdraw 
recommendation B of the Committee. 

MOVED by Aid. Rankin, 
THAT 

(a) The $1,800.00 grant to the Ray-Cam Co-operative 
Association approved by City Council on April 19, 
1977, be reallocated to make up any difference between 
the purchase price of a new van and any service club 
contribution; 

(b) The amount of $1,800.00, in the event the service club 
assumes the responsibility for full purchase price, or 
any remaining portion of the $1,800.00, be approved 
for overhead expenses associated with the van. 

- CARRIED UNANIMOUSLY 

Licensed Premises in the Downtown 
Area - Summary of Map Information 
(Clause 7) 

MOVED by Aid. Rankin, 

THAT the recommendations of the Committee contained in this 
Clause be approved. 

- CARRIED UNANIMOUSLY 

The Mayor advised he will contact the Liquor Control and 
Licensing Branch and advise them of Council's wish to control 
the proliferation of licensed premises in the Downtown area and 
seek advice on what action can be taken to effect this. 
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STANDING COMMITTEE REPORTS (cont'd) 

Report of Standing Committee 

on Community Services, 

May 26, 1977 (cont'd) 

By-law ];nf orcomonl; in Lho "Con; Aroa" 
Burns Block, 18 West Hastings (Clause B) 

Mr. R. Sigmund, the owner of the Burns Block, addressed 
Council. He advised that he has verbally undertaken a contract 
to sprinkler the building. 

Alderman Rankin requested and received permission to withdraw 
the resolution of the Committee contained in this Clause. 

MOVED by Aid. Rankin, 

THAT the Fire Chief be instructed that, failing receipt 
within one week of a copy of a contract signed by Mr. Sigmund 
for sprinklering of the Burns Block, he immediately proceed 
with prosecution of Mr. Sigmund for non-compliance with the 
Fire By-law. 

- CARRIED UNANIMOUSLY 


II. Report of Aldermen Brown, Marzari and 

Puil, Members, Finance & Administration 
Committee, May 26, 1977 

The Council considered this report which contains four 
clauses identified as follows: 

Cl. 1: International Actors' Workshop Society Request 

for City Guarantee of $25,000 Bank Loan 
Cl. 2: Vancouver Opera Association 
Cl. 3: Vancouver Symphony Society 
Cl. 4: Playhouse Theatre Centre 

Clauses 1, 2 and 4 

MOVED by Aid. Brown, 

THAT the recommendations of Aldermen Brown, Marzari and 
Puil, contained in Clauses 1, 2 and 4 be approved. 

- CARRIED UNANIMOUSLY 

(Clauses 2 and 4 were Carried by the Required Majority) 

Vancouver Symphony Society 
(Clause 3) 


When considering this Clause, Council noted a report from 
the City Manager dated June 7, 1977, indicating that the correct 
amount of the grant request should be $135,216.00. 

MOVED by Aid. Brown, 
THAT 

(a) Council approve a grant of $135,216.00 equal to the 
rental of The Orpheum for the 1977 Vancouver Symphony 
Society's schedule of uses, and that the grant be 
increased proportionately to any Orpheum applicable 
1977 rental rate increases as they occur; 

(b) Consideration of increased use of The Orpheum by 
the Vancouver Symphony Society in future years be 
deferred pending a report from the City Manager. 


- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 
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III. Report of Standing Committee 
on Transportation, 
May 26, 1977 

The Council considered this report which contains four 
clauses identified as follows: 

CI. 1: Citizen's Forum on Airport Development 

Cl. 2: Downtown Bicycle Route Proposal 

CI. 3: 1977 Traffic Signal Program 

Cl. 4: Burrard Inlet Ferry Bus Services 

(a) Conference of Local Area Councils 

(b) Mr. N. Davidowicz 

Citizen's Forum on Airport 
Development (Clause 1) 

MOVED by Aid. Bellamy, 

THAT the recommendation of the Committee contained in this 
Clause be approved. 

- CARRIED UNANIMOUSLY 

Downtown Bicycle Route 
Proposal (Clause 2) 

MOVED by Aid. Bellamy, 

THAT recommendations 1 and 2 of the Committee contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 

(Recommendation 1 (b) deferred) 

MOVED by Aid. Puil, 

THAT recommendation 1 (b) of the Committee contained in this 
Clause be deferred pending a report from the City Manager on 
estimated costs and other expenses inherent in this recommendation. 

- CARRIED 

(Aldermen Gibson and Harcourt opposed) 

1977 Traffic Signal Program 
(Clause 3) 


MOVED by Aid. Bellamy, 

THAT the City Engineer be instructed to investigate and 
report back on the feasibility of moving the pedestrian-actuated 
signal from the intersection of Skeena and Hastings to the 
intersection of Kootenay and Hastings. 

- CARRIED UNANIMOUSLY 

Burrard Inlet Ferry Bus Services 
(Clause 4) 


A. Conference of Local Area Councils 
(25th Avenue Crosstown Bus) 


When considering this clause. Council noted that the City 
has given an undertaking to all interested citizens that it 
will invite public discussion of the routing of the 25th 
Avenue crosstown bus prior to approval. 

MOVED by Aid. Ford, 

THAT the recommendation of the Committee contained in Clause 
4A be deferred pending an early report from the City Engineer on 
all aspects of this proposed bus route, at which time. Council 
set a date for a public meeting on this matter. 

- CARRIED UNANIMOUSLY 


cont'd. 
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STANDING COMMITTEE REPORTS (cont'd) 

Report of Standing Committee 

on Transportation, 

May 26, 1977 (cont'd) 

Burrard Inlet Ferry Bus Services 
(Clause 4) (cont'd) 


B. . Mr. N. Davidowicz 

MOVED by Aid. Bellamy, 

THAT the information contained in Clause 4B of the Committee 
be received for information. 

- CARRIED UNANIMOUSLY 


IV. Report of Standing Committee 
on Planning and Development, 
June 2, 1977 


The Council considered this report which contains five 
clauses identified as follows: 

CI. 1: Amendment to Sign By-law - Sign Schedules for 

False Creek, Downtown and Chinatown 
CI. 2: Champlain Heights Planning Advisory Committee 
CI. 3: Inner City Housing Workshop 
CI. 4: Future of the Wicklow Hotel 
CI. 5: Grandview Woodland Planning Committee 


Clauses 1, 2, 3, 4 and 5 

MOVED by Aid. Harcourt, 

THAT the recommendations of the Committee contained in 
Clauses 1, 2, 3 and 4 be approved and Clause 5 be received 
for information. 

- CARRIED UNANIMOUSLY 


G.V.R.D. Meeting 

The Mayor advised that the next meeting of the G.V.R.D. 
will be held on Wednesday, June 29, 1977, not June 15, 1977, 
as detailed in the memo dated June 10, 1977, from the City 
Clerk. 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Gibson, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Gibson, 
SECONDED by Aid. Rankin, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 
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BY-LAWS 

1. BY-LAW TO AMEND BY-LAW NO. 4 531, 
BEING THE REFUSE BY-LAW 
(Schedule of Rates) 

MOVED by Aid. Rankin, 
SECONDED by Aid. Brown, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Rankin, 
SECONDED by Aid. Brown, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


2. BY-LAW TO AMEND BY-LAW NO. 3575, 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW (Shaughnessy Hospital Site) 

MOVED by Aid. Rankin, 
SECONDED by Aid. Puil, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Rankin, 
SECONDED by Aid. Puil, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 
(Alderman Gibson was excused from voting on this By-law) 


3. BY-LAW TO AMEND BY-LAW NO. 3 575, 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW (S.E. Marine Drive, 
Hartley, Kent and Kerr Streets) 

MOVED by Aid. Puil, 
SECONDED by Aid. Rankin, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Puil, 
SECONDED by Aid. Rankin, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 


- CARRIED UNANIMOUSLY 
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BY-LAWS (cont'd) 

4. BY-LAW TO ASSESS CERTAIN REAL PROPERTY 
IN THE YEAR 1977 FOR THE PURPOSE OF 
DEFRAYING THE COST OF DECORATIVE LIGHTING 
PERTAINING TO THE GRANVILLE STREET MALL 
PHASE II LOCAL IMPROVEMENT PROJECT 


MOVED by Aid. Brown, 
SECONDED by Aid. Gibson, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Brown, 
SECONDED by Aid. Gibson, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


5. BY-LAW TO CONTRACT A DEBT BY THE ISSUE 
AND SALE OF DEBENTURES IN THE AGGREGATE 
PRINCIPAL AMOUNT OF $5,666.65 IN LAWFUL 
MONEY OF CANADA FOR CERTAIN UNDERGROUND 
WIRING PROJECTS CONSTRUCTED AS LOCAL 
IMPROVEMENTS AND FOR IMPOSING AN ANNUAL 
SPECIAL RATE ON REAL PROPERTY SPECIALLY 
BENEFITED BY SUCH LOCAL IMPROVEMENTS 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Bellamy, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Bellamy, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


6. BY-LAW TO CONTRACT A DEBT BY THE ISSUE 
AND SALE OF DEBENTURES IN THE AGGREGATE 
PRINCIPAL AMOUNT OF $169,149.06 IN LAWFUL 
MONEY OF CANADA FOR CERTAIN STREET AND 
LANE LIGHTING PROJECTS CONSTRUCTED AS 
LOCAL IMPROVEMENTS AND FOR IMPOSING AN 
ANNUAL SPECIAL RATE ON REAL PROPERTY 
SPECIALLY BENEFITED BY SUCH LOCAL IMPROVEMENTS 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Bellamy, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

cont ' d. . . . 
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BY-LAWS (cont'd) 

BY-LAW TO CONTRACT A DEBT BY THE ISSUE AND SALE 
OF DEBENTURES IN THE AGGREGATE PRINCIPAL AMOUNT 
OF $169,149.06 IN LAWFUL MONEY OF CANADA FOR 
CERTAIN STREET AND LANE LIGHTING PROJECTS CON- 
STRUCTED AS LOCAL IMPROVEMENTS AND FOR IMPOSING 
AN ANNUAL SPECIAL RATE ON REAL PROPERTY 
SPECIALLY BENEFITED BY SUCH LOCAL IMPROVEMENTS 
(cont'd) 

There being no amendments, it was 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Bellamy, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


7. BY-LAW TO CONTRACT A DEBT BY THE ISSUE AND 

SALE OF DEBENTURES IN THE AGGREGATE PRINCIPAL 
AMOUNT OF $1,223,291.94 IN LAWFUL MONEY OF 
CANADA FOR CERTAIN BEAUTIFICATION PROJECTS 
CONSTRUCTED AS LOCAL IMPROVEMENTS AND FOR 
IMPOSING AN ANNUAL SPECIAL RATE ON REAL PROPERTY 
SPECIALLY BENEFITED BY SUCH LOCAL IMPROVEMENTS 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Bellamy, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Bellamy, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


8. BY-LAW TO CONTRACT A DEBT BY THE ISSUE AND 

SALE OF DEBENTURES IN THE AGGREGATE PRINCIPAL 
AMOUNT OF $37,962.88 IN LAWFUL MONEY OF 
CANADA FOR CERTAIN PROJECTS PROVIDING DECORATIVE 
LIGHTING, BENCHES AND LANDSCAPING UNDERTAKEN AS 
LOCAL IMPROVEMENTS AND FOR IMPOSING AN ANNUAL 
SPECIAL RATE ON REAL PROPERTY SPECIALLY BENEFITED 
BY SUCH LOCAL IMPROVEMENTS 


MOVED by Aid. Harcourt, 
SECONDED by Aid. Bellamy, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Bellamy, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 


- CARRIED UNANIMOUSLY 


126 

Special Council (Public Hearing) October 29, 1970 2 


The Technical Planning Board and the Town Planning Commission 
recommended that the application be not approved for the follow- 
ing reasons : 

(a) The development as proposed is considered incompatible 
with the adjacent apartment developments. 

(b) There is adequate commercial zoned land in the immediate 
area to serve the function of a local store. 

A number of persons were present who spoke for and against the 
application. A representative of the applicants spoke in 
support of the rezoning for the purpose of constructing a 
neighbourhood store building (Mack's Milk). 

MOVED by Alderman Sweeney, 

THAT the foregoing application be approved. 

- LOST 

MOVED by Alderman Linnell, 

THAT the foregoing application be not approved. 

- CARRIED 


3. Rezoning: Marpole Area 

An application was received from the Director of Planning to 
rezone a number of areas in the Marpole district. 

The application was approved by the Technical Planning Board 
and the Town Planning Commission in accordance with the report 
of the Technical Planning Board dated June 1, 1970. 

Delegations were heard both in favour and against rezoning in 
particular areas. A brief was also filed by John ¥. Reeve. 

The Council took action on the various locations as follows: 

(a) All lands within the area bounded by 72nd Avenue on 
the North, the lane west of Hudson Street on the West, 
Oak Street on the East, 73rd Avenue and S.W. Marine 
Drive on the south except Lot A and B of 23 of 1 to 

6 and 12, and Lot A of 13, Block C, D.L. 319, 324 
and pt. 323 

AND 

Lots 20 to 24, Block 2 D.L. 318, situated at the 
South-west corner of Hudson Street and 73rd Avenue 

FROM: M-1 Industrial District 

TO: RM-3 Multiple Dwelling District 

MOVED by Alderman Bird, 

THAT the foregoing area as described be not rezoned. 

- CARRIED 

(b) Lots A and B of 23 of 1 to 6 and 12, and Lot A 
of 13, Block C, D.L. 319, 324 and pt. 323. 

Situated on the N./S of S.W. Marine Drive between 
Oak and Osier Streets 


FROM: M-1 Industrial District 
TO: C-2 Commercial District 

MOVED by Alderman Phillips, 

THAT the foregoing area be rezoned to C-2 Commercial District. 


- CARRIED 
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BY-LAWS (cont'd) 


9. BY-LAW TO CONTRACT A DEBT BY THE ISSUE AND 

SALE OF DEBENTURES IN THE AGGREGATE PRINCIPAL 
AMOUNT OF $1,436,360.15 IN LAWFUL MONEY OF 
CANADA FOR CERTAIN PAVEMENT, CURB AND GUTTER, 
LANE PAVEMENT, SPEED DETERRENT BUMP AND 
SIDEWALK PROJECTS CONSTRUCTED AS LOCAL 
IMPROVEMENTS AND FOR IMPOSING AN ANNUAL SPECIAL 
RATE ON REAL PROPERTY SPECIALLY BENEFITED BY 
SUCH LOCAL IMPROVEMENTS 


MOVED by Aid. Harcourt, 
SECONDED by Aid. Bellamy, 

THAT the By-law be introduced and read a first time. 


The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Bellamy, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 


A. Establishing Strip of City-Owned 
Land for Lane Purposes - 3300 
Block William Street 


MOVED by Aid. Gibson, 
SECONDED by Aid. Ford, 

THAT WHEREAS the City of Vancouver is the registered owner 
of Lot 12, Block 5, West h Section 26, T.H.S.L., Plan 2588; 

AND WHEREAS it is deemed expedient and in the public interest 
to establish a portion of the above-described land as lane; 

THEREFORE BE IT RESOLVED THAT the South 2.5 feet of Lot 12, 
Block 5, West \ Section 26, Town of Hastings Suburban Lands, 
Plan 2588, the same as shown outlined red on plan prepared by 
G. Girardin, B.C.L.S., dated May 12, 1977, and marginally numbered 
LF 8256, a print of which is hereunto annexed, be and the same is 
hereby established for lane purposes and declared to form and 
constitute portion for lane. 


- CARRIED UNANIMOUSLY 


- CARRIED UNANIMOUSLY 


MOTIONS 


- CARRIED UNANIMOUSLY 


ENQUIRIES AND OTHER MATTERS 


Alderman Puil - 

Enforcement of License By-law with 
respect to Graduation and After 
Graduation Functions 


queried the authority of 
security staff at hotels 
conducting physical searches 
on persons attending graduati< 
or after graduation functions 


Dr. Bryson stated that no one 
in his Department had at any 
time instructed establishment 
to carry out a search, howeve, 
he did stress that no liquor 
permitted on the premises 


during these events. 


cont'd. . . . 
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ENQUIRIES AND OTHER MATTERS (cont'd) 

Enforcement of License By-law with 
respect to Graduation and After 
Graduation Functions (cont'd) 


MOVED by Aid. Puil, 
SECONDED by Aid. Rankin, 

THAT the Director of Permits and Licenses be directed that 
physical searches of persons attending graduation or after 
graduation functions are not to be sanctioned by the Department 
of Permits and Licenses. 

- CARRIED UNANIMOUSLY 
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Alderman Ford - 

Conference of Inter-American 

Development Bank 


advised that the Conference 
of the Inter-American Develop 
ment Bank will be held in 
Vancouver next year, and 
queried what the City might 
do to take advantage of this 
opportunity of discussing the 
economic growth of the City 
with persons attending the 
Conference. 


The Mayor requested that 
Alderman Ford discuss this 
matter with him. 


The Council adjourned at approximately 6:15 p.m. 


The foregoing are Minutes of the Regula^Jcouncil Meeting 
of June 14, 1977, adopted on June 21, 19/7. 


MAYOR 


■5>EL4- 


MANAGER'S REPORT 

June 8, 1977 

TO: Vancouver City Council 

SUBJECT: The Italian Folk Society of British Columbia 
CLASSIFICATION : INFORMATION 


The Supervisor of Properties and the Director of Legal Services 
report as follows: 

"On April 8th, 1975 Council resolved that a 3-acre parcel 
of City-owned land between Grandview Highway and Beacons- 
field Park be offered for sale to the Italian Folk Society 
of British Columbia for use as a Community Centre upon the 
conditions set out in Appendix I of this report. These 
conditions include the stipulation that the Society enter 
into an agreement with the City undertaking to comply with 
the City's policy for subsidies to non-profit organisations. 
That policy includes the two following provisions: 

(a) the Society provide reasonable access to its 
facilities to all Vancouver residents without 
discrimination, and 

(b) the City is to have adequate protection in case 
of abandonment of the project. 

Moreover, one of the conditions of the sale is that the 
property be conveyed to the Society with the City reserving 
a possibility of reverter to ensure continued use of the 
property for the purposes contemplated by the City. The 
Society indicated its acceptance of the various terms and 
conditions. 

The Legal Department decided that the possibility of reverter 
was a poor mechanism of ensuring adherence to the City's 
policy in the case of subsidies to non-profit organisations 
because it was feared that the reservation of the possibility 
of reverter could only be done in language which a court of 
law might regard as too vague. If the language was judged 
to be vague then the entire reverter would be struck down 
leaving the Society with ownership of the property free and 
clear of any obligations whatever to the City. 

For this reason on January 18, 1977 Council resolved that, 
instead of the reverter, the City reserve in its favour a 
municipal covenant and an option to repurchase the property. 
The report on which Council acted is set out as Appendix II 
of this report. The right to exercise the option arises only 
if the Society does not diligently pursue construction of the 
Community Centre and thereafter only if the Society fails to 
operate the Community Centre in accordance with the City 
policy mentioned earlier. The municipal covenant also obliges 
operation of the property in accordance with the Council 
policy. The option and the municipal covenant have been 
used in similar situations to implement the City's policy 
for subsidy to non-profit organisations. 

The lawyer for the Society, Mr. Ragona, is now objecting 
that the option is a new feature of the transaction which 
has taken them by surprise and is unacceptable since it 
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upsets their financing. Mr. Ragona's letter is set out as 
Appendix III. In keeping with standard City policy it was 
suggested that the option contain a clause allowing mort- 
gages to take priority over the City option but this proposal 
was also unacceptable. Mr. Ragona intends to appear before 
Council and this report is submitted for Council's information." 


The City Manager submits the foregoing report for the INFORMATION 
of City Council. 


DELEGATION THIS DAY: Mr. M.P. Ragona. 


FOR amcM /.a:c:i see tagecs) 3B1 
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MANAGER'S REPORT 

June 9, 1977 

TO: Vancouver City Council 

SUBJECT: Costs of Renovating Hangar #5 at Jericho 

CLASSIFICATION: INFORMATION 


The Director of Permits and Licenses reports as follows: 

"Council at its meeting of May 31, 1977, moved that the Assistant Director, 
Construction and Maintenance Division, report to the next meeting of Council on 
the actual costs of renovating Hangar #5 at Jericho. The Assistant Director 
reports as follows: 

'The basis for all discussion is a change in use of a building from a "hangar" 
to a "place of assembly". Group A2 in the Vancouver Building By-law. It cannot 
be used for stage shows with props on stage nor for moving-pictures. 

Such a change of use must be submitted to the Building By-law Board of Appeal for 
ultimate approval. Costs which have been developed are based on the general 
guidelines of the Board of Appeal which are below By-law requirement, i.e., 
it has been assvmied that certain concessions will be granted. 

I estimate the cost to put this hangar into summer use as a place of 
assembly is $303,000. 

This estimate includes normal Contractors costs and Consultant fees but 
cannot absorb, a major unforeseen problem, nor does it provide for general 
redecorat ion, site work, auditorium or stage furnishing or special 
I I ght i ng. 

The type of problems that exist and must be resolved are: 

1. Changes to Structure to Improve Earthquake Resisting Requirements - 

This requires a structural analysis and report for acceptance by the 
Building Inspector. There are various ways that this requirement can 
be met but the one we have priced appears to be acceptable and as 
economical as any. It involves removal of some existing clay tile 
walls and replacing with reinforced block walls together with structural 
steel bracing. 

2. Sprinkler System 

The present system must be put back into commission and tested. Certain 
parts are missing and sections may have to be renewed. The system must 
be extended under the wood bleachers, otherwise we must expend greater 
funds to cover the underside of the bleachers with fireproof materials. 

3. New Exits and Protect Means of Egress 

The building is very deficient in this regard. New protected routes of 
egress, fire doors with panic hardware must be provided. 

4. Changes to Seating Area 

There are various ways that the regulrements could be met and I have 
assumed a slightly different version of the Architects solution which 
I believe will be more economical. Egress stairs must be provided, 
certain bleacher boxes must be fixed in place, guard rails installed, 
stair handrails installed and/or lowered. 
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5 . Washroom Facilities 

The present facilities are totally Inadequate to meet Health By-laws. 
The work Involves a substantial number of new fixtures, breaking out 
the existing floor, Installing plumbing, new slab, removal of existing 
walls and construction of new walls and providing mechanical 
ventilation. 

6. Electrical 

The present electric wiring Installation, emergency and exit 
lighting and Fire Alarm systems do not meet By-law requirements and 
must be substantially upgraded and supplemented.' " 

The City Manager submits the above report of the Director of Permits and 
Licenses for Council INFORMATION. 


NOTE: The extract of the Report of the Joint Council Park 
Board Committee re Jericho dated May 24, 1977 is 
attached for the Information of Council. 


Consideration of the Extract was deferred by Council 
on May 31, 1977 until after the Special Committee's 
public meeting on June 23, 1977. 
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MANAGER'S REPORT, JUNE 10, 1977 (WORKS: Al - 1) 


WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 

RECOMMENDATION ; 

1. Lease of Lane Adjacent to Amended Lot C of Lots 41 and 42, Block 55, 

D.L. 185, Plan 904 - Lane East of Penman Street North from Robson Street 

The City Engineer reports as follows: 

"There is a poor subdivision on the northeast corner of Denman Street and 
Robson Street. Three lots face Denman Street. The northerly 

two lots have a 10-foot lane at the rear. There is a fourth lot which has a 
frontage of 36 feet on Robson Street and a depth along the 10-foot lane of 
66 feet. The 10-foot lane is approximately 7 feet below the sidewalk grade 
of Robson Street. There is a set of steps 4 feet in width leading down from 
Robson Street to the lane. The lane cannot be used for through vehicular 
traffic. In the small building on this site off Robson Street, there is a 
shoe repair shop, entrance to 2nd storey apartments and a barber shop. Off 
the 10-foot lane, there is an apartment, a small open space and a garage. 
The garage has been used for the repairing of Volkswagen and Mercedes 
automobiles for the past 7 years. The Board of Variance has recently 
granted this use be continued for a period of 2 years. The garage can 
accommodate 2 Volkswagens. Customers leave their cars in the 10-foot 
lane abutting the repair shop. 

As there have been recent questions about the parking of one or two cars 
in the 10' lane allowance abutting his lot, the lessee of the garage property 
has requested we lease this area to him for a two-year period. He is prepared 
to renew the stairs and improve the appearance of the 10 feet at the Robson 
Street level. 

I RECOMMEND that the 10-foot lane adjacent to amended Lot C of Lots 41 
and 42, Block 55, D.L. 185, be closed, stopped up and leased to the lessee 
of the garage situated on said amended Lot C subject to the following 
conditions : 

(a) The term to be for 2 years. 

(b) The rental to be a nominal $20.00 for the 2-year term. 

(c) The lessee to assume all liability for the steps and lease area. 

(d) Pedestrians to be permitted to pass throug the lease area. 

(e) An agreement satisfactory to the City Engineer and the Director 
of Legal Services." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
City Engineer be approved. 

2- Closure of Portion of the Lane East of Nanaimo Street Between William 

Street and Charles Street, Adjacent to Lot B, Block 9, West h Section 22, 
T.H.S.L.. Plan 10551 

The City Engineer reports as follows: 

"An application has been received from Canada Safeway Limited to close the 
westerly 8 feet of the lane east of Nanaimo Street between William Street and 
Charles Street and dedicate an 8-foot strip on the east side of the lane, thereby 
relocating the lane 8 feet east. The applicant wishes to carry out renovations 
and additions to their store located on the west side of this lane and require 
the additional 8-foot strip to allow their doors to exit onto a walkway rather 
than onto the travelled portion of the lane. 


cont'd 
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Clause #2 continued ; 

I RECOMMEND that all that portion of lane shown outlined red on plan 
marginally numbered LF 8280 be closed, stopped up and conveyed to the abutting 
owner subject to the following conditions: 

(a) The west 8 feet of Lots C and D, Block 9, West h Section 22, T.H.S.L., 
Plan 15726 to be dedicated for lane. 

(b) The portion of closed lane to be consolidated with abutting Lot B. 

(c) The applicant to pay for the telocation of any utilities or provide 
easements to contain them. 

(d) The new lane to be paved in a manner satisfactory to the City Engineer 
and at no cost to the City. 

^e) Any agreement to be to the satisfaction of the City Engineer and Director 
of Legal Services." 

The City Manager RECOMMENDS that the foregoing recommendation of the City 
Engineer be approved. 

3 . Storm Sewer Required to Carry Sasamat Place Drainage 
The City Engineer reports as follows: 

"The City constructed Sasamat Place in approximately 1930. At that time 
the property to the west of this street (between Sasamat Place and Sasamat Street 
north of Fourth Avenue) was a deep ravine. The storm drainage from the catch 
basins at the north end of Sasamat Place was directed into this ravine. Since 
that time, much of the old ravine has been filled and the property owner is 
now developing it as a housing site. Consequently, the storm drainage dis- 
charging onto the site can no longer be tolerated. The owner of the affected 
property has agreed to grant the City an easement to permit us to construct a 
storm sewer across his^ property in order to carry the offending street drainage 
to the City sewer on Sasamat Street. The estimated cost of sewer construction 
is $16,000. 

I RECOMMEND that $16,000 be appropriated from Sewers Capital Account 
118/7906, 'Miscellaneious Unallocated' so that the necessary sewer construction 
can be carried out as expeditiously as possible. 

The City Manager RECOMMENDS that the foregoing recommendation of the City 
Engineer be approved. 

******* 
4. Tender No. 39-77-1 Trucks 


The Acting City Engineer, Fire Chief and Purchasing Agent report as follows: 

"Tenders for the above were opened on May 9, 1977, and referred to the Acting 
City Engineer, Fire Chief and Purchasing Agent for report. 

A working copy of the tabulation is on file in the office of the Purchasing 
Agent. 

Funds for this purchase are provided in the Truck Plant Replacement Account 
and the General Revenue Budget. Item 9 includes one truck for the Fire Department. 

This tender called for prices on 15 different items. This report deals only 
with Item 5, 6, 8, 9, 13 and lAa. Two suppliers. Pacific GMC and Musgrove Ford, 
are being awarded these items, and the total purchase in each case exceeds 
$100,000. 
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Clause #4 continued: 


Item 5 - Light Panel Truck 

Seven bids were received. 
Bid No. 1 - Dennison Chevrolet 

This bid does not meet specifications. 

Bid No. 2 - Pacific GMC Ltd . 

We recommend acceptance of the low bid to meet specifications for 7 GMC 
Model TG11005 panel trucks from Pacific GMC Ltd. at a total cost of $34,123.33 
($4,867.83 each plus $48.52 for one for optional windows) plus 7% Provincial 
Sales Tax. 


Item 6 - Heavy Duty Panel 

Six bids were received. 

An optional price was requested for a panel truck with a freight box type 
body. Only one bidder offered this option. Bid No. 2, from Pacific GMC. 

We recommend acceptance of the only bid to meet requirements for 3 GMC Model 
TG31305 panel complete with a freight box at a total cost of $19,179.84 ($5,427.88 
each plus $965.40 each for the freight box) plus 7% Provincial Sales Tax. 


Item 8 - 10,000 GVW Cab and Chassis 
Five bids were received. 

We recommend acceptance of the low bid to meet specifications for 7 only 
GMC Model TC31003 cab and chassis at a total cost of $36,604.26 ($5,229.18 each) 
plus 7% Provincial Sales Tax, 

Item 9 - 14,000 GVW Walk- in Vans 


Three bids were received. 
Bid No. 1 ^ Richport Ford 

This bid does not meet specifications. 
Bid No. 2 - Pacific GMC 

We recommend acceptance of the low bid. Bid No. 2, to meet specifications 
for 7 only GMC Model TG31305 walk-in vans at a total cost of $63,551.83 ($8,435.69 
each plus $131.00 each for added 6-inch body height, $265.00 each for 6 for screen 
partition, $58.00 each for flat floor, $102.00 each for 5 for added 2 feet body 
length plus $1,079.00 for one (Fire Department) for V-8 engine, automatic transmissio 
and power steering) plus 7% Provincial Sales Tax. 


Item 13 - 32,000 GVW Conventional Cab 
Six bids were received. 

We recommend acceptance of the low bid. Bid No. 1, to meet specifications 
for 5 Ford LN800 cab and chassis from Musgrove Ford Sales at a total cost of 
$65,597.50 ($12,870.00 each plus $249.50 each for optional air dryer) plus 
7% Provincial Sales Tax. 
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C 1 ause #4 continued; 


Item 14a - 32,000 GVW Tilt Cab 
Six bids were received. 

We recommend acceptance of the low bid, Bid No. 1, to meet specifications 
for 4 Ford C800 cab and chassis from Musgrove Ford at a total cost of $55,843.00 
($13,595.00 each plus $249.50 each for air dryers and $465.00 for two-speed rear 
axle for one unit) plus 7% Provincial Sales Tax. " 


The City Manager RECOMMENDS that the recommendations of the Acting City Engineer, 
Fire Chief and Purchasing Agent be approved, subject to a contract satisfactory to 
the Director of Legal Services. 


FOR COi;:«CiL ACTION SEE PAGE(S)..., 



Special Council (Public Hearing) October 29, 1970 3 


(c) All lots bounded by 73rd Avenue on the North, Hudson 
Street on the West, S.W. Marine Drive on the South, 
including Lot A of Block 2, D.L. 318 on the W/S 
of Hudson Street between 73rd Avenue and S.W. Marine 
Drive . 


FROM: M-1 Industrial District 
TO: C-2 Commercial District 

MOVED by Alderman Phillips, 

THAT the foregoing area be rezoned to C-2 Commercial District. 

- CARRIED 

(d) Lots B, C, D, E, Block 16, D.L. 318, and Lots 6 and 7 
Block 9, D.L. 318 

Situated on the W/S of Hudson Street North and South 
of 71st Avenue 


FROM: C-2 Commercial District 

TO: RM-3 Multiple Dwelling District 

MOVED by Alderman Sweeney, 

THAT the application to rezone the above mentioned area be 
not approved. 

- (TABLED) 

MOVED by Alderman Broome, 

THAT consideration of the rezoning of this particular area 
be tabled for two weeks. 

- CARRIED 

(e) Lots 26 and 27, Block 3, D.L. 318 

Situated on the S/S of 73rd Avenue between Granville 
and Montcalm Streets 


FROM: M-1 Industrial District 

TO: RM-3 Multiple Dwelling District 

MOVED by Alderman Phillips, 

THAT the foregoing area be rezoned to RM-3 Multiple Dwelling 
District. 

- CARRIED 

(f) Lot 54, Block E, D.L. 318 

Being a triangular parcel of land at the South-west 
corner of S.W. Marine Drive and Milton Street 


FROM: RM-3 Multiple Dwelling District 
TO: C-2 Commercial District 

MOVED by Alderman Bird, 

THAT the foregoing area be rezoned to C-2 Commercial District. 

- CARRIED 


During the hearing of delegations on the above item Alderman 
Wilson arrived, the Deputy Mayor left the meeting temporarily and 
Alderman Adams took the Chair. 
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Manager's Report, June 10, 1977 (BUILDING: A4 - 1) 

BUILDING AND PLANNING MATTERS 

RECOMMENDATION ; 

1. Occupancy of Controlled Leasehold Condominium and 
Market Condominiums/ Phase 1, Area S, False Creek 

The Development Consultant, Director of Finance and Director of 
Legal Services report as follows; 

"The ground leases between the City and Creek Village Building 
Co-operative Association covering Lot 8, False Creek, and between 
the City and Frank Stanzl Construction Ltd. covering Lot 5 and 25, 
False Creek, provide for the subdivision of the lands into strata 
lots by the deposit of a leasehold strata plan in the Vancouver 
Land Registry Office. The deposit in the Vancouver Land Registry 
Office serves to convert the ground leases into individual leases. 

These ground leases provide that prior to the deposit of the lease- 
hold strata plans the lessees cannot sublet the premises without 
first receiving the consent in writing of the City. With respect 
to the Creek Village Building Co-operative Association, the ground 
lease describes income and family qualifications which must be met 
by prospective sub-lessees and purchasers, and the Co-operative 
Association has submitted a list satisfactory to the City. 

The Creek Village Building Co-operative Association and Frank Stanzl 
Construction Ltd. are now in the final stages of preparation of 
their leasehold strata plans but deposit of such plans will not 
take place for some time yet. 

Certain individuals who are purchasing strata lots in the Creek 
Village Building Co-operative Association's project were led to 
believe that they could have occupancy by the end of March and 
made arrangements to move. Davis & Co. solicitors for the Creek 
Village Building Co-operative Association have written to the City 
(copy on file with the Law Department) requesting authority from 
, Council authorizing the Co-operative to sublet the dwelling units to 
the proposed purchasers immediately. In the circumstances occupation 
of the premises by such individuals has not been denied. 

Russell and DuMoulin, solicitors for Frank Stanzl Construction Ltd. 
have written (copy on file with the Law Department) that the Company 
wishes to permit some of the purchasers of its strata lots to take 
possession now that its buildings are substantially completed. 
Such possession is requested at an early date. 

There is one more condominiiam development with a similar clause in 
the ground lease - Lot 7 - but it is anticipated that the leasehold 
strata plan will be deposited in the Vancouver Land Registry office 
well in advance of occupancy. 

Recommendations 

It is recommended that; 

A. Consent be given to Creek Village Building Co-operative Associa- 
tion to sublet the dwelling units in its buildings to those 
persons proposing to purchase the same prior to the deposit of 
its leasehold strata plan provided that such persons have the 
income and family qualifications required by the ground lease 
between the City and the Association covering Lot 8, False 
Creek. 
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B. Consent be given to Frank Stanzl Construction Ltd. to sublet 
the dwelling units in its buildings to those persons proposing 
to purchase the same prior to the deposit of the leasehold 
strata plan required by the ground lease between the City and 
the Company covering Lot 5 and 25, False Creek." 

The City Manager RECOMMENDS approval of the above 
recommendations . 

INFORMATION AND RECOMMENDATION ; 

2. Shaughnessy, Gladstone and Elliott Street End Parks 
The City Engineer reports as follows: 

"When dealing with a Manager's Report dated May 6, 1977, with respect 
to development of street ends adjacent to the Fraser River, Council requested the 
City Engineer to report back on certain aspects of the development at Gladstone 
Street. Specifically, there was some concern expressed by members of Council 
about certain statements contained in correspondence from the North Fraser Harbour 
Commission, namely that: 

'The Commissioners ... expressed concern over the hazards to 
life and limbs that will most certainly exist at the Gladstone 
Street End viewing platform . . . . ' 

In approving development of street end areas and related structures 
last year. Council was aware that they were introducing recreational 
opportunities in areas of essentially industrial activity. The report of the 
Director of Planning stated that: 

'Traditionally, Vancouver has not viewed the Fraser River as 
a recreational resource, and consequently the development of 
this type of recreational amenity (particularly east of Angus 
Drive) has been largely restricted by the industrial development 
and the availability of suitable sites.' 

Construction of the viewing platform in conjunction with development of 
the Gladstone Street End adjacent to water-based industrial activities must 
naturally recognize related hazards. Although the viewing platform is located 
within the harbour headline and, therefore, outside the navigable channel, there 
are nevertheless considerable industrial activities immediately adjacent to the 
street end such as movement of log booms and barges and ingress and egress of 
marine traffic from docking facilities. In order to protect against potential 
hazards related to these activities, we have incorporated the following provisions 
after discussion with the N.F.H.C. and the Law Department: 

1. The viewing platform is now located closer to shore than 
neighbouring structures to the West. This effectively 
seals off the approach route from the West and provides 
greater clearance from traffic manoeuvering in the river; 

2. The platform design is sturdier than before and thus able 
to withstand greater impact; 

3. We are to install three sets of steel piles, (dolphins), 
in the river around the platform. These dolphins will 
deflect log-booms and other river traffic approaching 
the platform area; 

4. We will install large signs prohibiting any mooring of 
vessels of any kind to the structure; 

5. We will install a 3 '6" high steel chain-link fence 
around the outside of the whole platform area to 
prevent anyone from accidentally falling into the 
river and to discourage people from climbing on 
the outside faces of the platform. 
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Clause 2 Cont'd 

As a further measure of protection to the public, the conditional 
approval granted by the N. F.H.C. stipulated that ''an approved type of lifesaving 
ring or other similar apparatus" be installed and maintained on the viewing plat- 
form. It is my opinion as well as that of the Director of Legal Services that 
this condition is both onerous and impractical and cannot reasonably be complied 
with by the City. It is anticipated that the lifesaving ring would be continually 
removed by vandals and would be virtually impossible (and very expensive) to main- 
tain. Since the City is accepting liability in respect of the viewing platform 
in any case, it would seem reasonable to inform the N. F.H.C. that the City cannot 
comply with the condition regarding installation and maintenance of the lifesaving 
apparatus . 

It is therefore RECOMMENDED that since it will not be possible for the 

City to maintain an approved lifesaving apparatus on the Gladstone Street viewing 

platform, the North Eraser Harbour Commission be advised that the City cannot comply 

with the condition regarding installation and maintenance of an approved lifesaving 
ring." ^ 

The City Manager RECOMMENDS that the foregoing recommendation of the 
City Engineer be approved and submits the matter of the safety and precautionary 
measures being incorporated in the design of the Gladstone Street End Park for 
Council's INFORMATION. 


CONSIDERATION AND RECOMMENDATION ; 

3 . Maintenance of False Creek Waterfront Structures 
The City Engineer reports as follows: 

"A public pedestrian viewing platform was built on the 
waterfront at the foot of Alder Street as part of the Winter Capital 
Works Program. This structure is built on piles and is constructed 
of pressure treated timbers and is a part of the waterfront walkway. 

During a recent wind storm a large boat, whose identity is unknown, 
anchored in the Bay adjacent to this platform (Alder Bay) and evidently broke 
loose from the mooring and smashed some of the pilings which were supporting 
this structure. The damage is estimated to be approximately $10,000 to repair. 
The structure has been barricaded off in the meantime, until repairs can be 
made and an effort is being made to trace the boat which did the damage. 

There are two concerns, one is the amount of money vdiich is not avail- 
able in the engineering budget and a recommendation is being made in this report. 

The other concern is that there are up to 14 boats moored in this Bay, 
which is a part of the Phase II City owned lands and no permission has been 
given for mooring here. 

Some of the boats had lines tied to the remaining piles. These lines 
were under heavy tension and in time would have pulled the balance of the 
structure down. By Notices to the boat owners and with City Forces the lines 
have been removed and stem anchors have been placed so that the piles are no 
longer threatened. There is a very strong possibility, however, that one or 
more of these boats could come adrift and repeat the damage which has occurred. 

The purpose of this report, therefore, is to obtain Council's guid- 
ance on \diether these boats should remain moored in this area. The Director 
of Planning and the Development Consultant are not in favor of boats being 
moored in this area. Also, several of these boats are being used as living 
quarters and the Medical Health Officer agrees that this type of boat should 
not be moored in this area. 

In contacts with the boat owiers, their reason for being here is the 
lack of moorage for these kinds of boats (up to 45 feet long and several Tri- 
mirans). Also they find that the moorage rates being charged in other locations 
in False Creek are expensive and they are not paying any fees on this location. 

Because of the hazard which they are presenting to the structure the 
boats have been ordered to be moved out. Several of the boat owners, however, 
have requested that they be allowed to stay and this request is presented for 
Council's CONSIDERATION. 
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Should Council deem it advisable to let the non-live aboard boats re- 
main, then safe, temporary moorings should be installed and the costs of in- 
stallation, liability and maintenance should be recovered from the boat owners. 
A charge of $40 per month is deemed appropriate by the Supervisor of Properties 
and Insurance on a month to month basis. The Development Consultant does not 
agree with this proposal because of the plan for use of the bay in Phase II. 

Should Coiincil confirm that the City Sigineer should have the boats 
evacuate this area, it may be necessary to tow the boats to a location where 
moorage is available and recover the costs from the boat owners. 

I RBCOMMEUD that repairs be made at an estimated cost of $10,000, 
to be appropriated from Contingency Reserve." 

The City Manager RECOMMENDS that the foregoing recommendation 
of the City Engineer be approved and submits the matter of the 
continued use of this area by boats for Council's CONSIDERATION. 
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LICENSES & CLAIMS MATTERS 


RECOMMENDATION 


1. 4678 Main Street - Hakim Gill Enterprises Ltd. 


The Director of Permits and Licenses reports as follows: 

"As a result of an advertisement in the May 20, 1977 edition 
of the Vancouver Sun, the City License Inspector telephoned 
Mr. Gill of Gill's Furniture Appliances Ltd. at the above 
address to determine if the shop was to remain open for 
business on Victoria Day, May 23, 1977. Mr. Gill was ad- 
vised that it was contrary to the City Charter to remain 
open for business on this statutory holiday. On May 23, 
1977, the District License Inspector inspected the premises 
and reported that it was open for business for the retail 
sale of furniture and electrical appliances. In a conver- 
sation between Mr. Gill and the Inspector, Mr. Gill admitted 
that he was open for business and was aware that he was 
violating the provisions of the Vancouver City Charter. 

The records show that charges were laid against Mr. Gill at 
the same address for being open for business on December 26, 
1975, and that Mif.. Gill pleaded guilty and was fined $35.00. 

The normal procedure for this department would be to again 
lay charges and put the matter before the courts, but as the 
last court case involving charges under Section 279A(7) of 
the Vancouver City Charter found that the wording in the 
Charter is defective, the matter cannot proceed to the courts. 

In view of Mr. Hakim Gill's total disregard for the provisions 
of Section 279A(7) of the Vancouver City Charter, I RECOMMEND 
that he be requested to appear before Council to show cause 
why the Business License issued to Hakim Gill Enterprises 
Limited should not be suspended." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Director of Permits and Licenses be approved. 


FOR council A 
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FIRE AND TRAFFIC MATTERS 


CONSIDERATION 

1. Italian Market - Street Closure 

Coimnercial Drive, Napier to 3rd Avenue 

The Acting City Engineer reports as follows: 

"In a letter dated March 29, 1977, Ms. Anna Terrana of the Italian Market 
Planning Committee, requests that Commercial Drive between Napier Street and 3rd 
Avenue, excluding the intersection of Commercial Drive and 1st Avenue, be closed 
to vehicular traffic from 10:00 a.m. to 12:00 midnight on Sunday, June 26, 1977. 
The purpose of the closure is to provide an area for the Italian Market which 
will have outdoor cafes, taverns, display stalls, folk dancing and musical 
entertainment . 

i 

Transit service will be affected by the street closure, however, 
B.C. Hydro have agreed to re-route their buses. There are no objections from 
a Traffic Engineering standpoint and the Police Department will provide special 
attention for this event. 

Temporary signing and barricading will be required as well as extra 
street cleaning. The estimated costs are as follows: 

1) Temporary signing and barricading $ 850 

2) Sanitation Department services $ 250 

TOTAL $1100 

Should Council approve the applicant's request to close to vehicular 
traffic Commercial Drive between Napier Street and 3rd Avenue, excluding the 
intersection of Commercial Drive and 1st Avenue, on Sunday, June 26, 1977 between 
10:00 a.m. and 12:00 midnight, such approval should be subject to the following 
conditions: 

1. The applicant enter into an arrangement satisfactory to the 
Director of Legal Services indemnifying the City against all 
claims or damages arising directly or indirectly from the 
proposed closure. Such indemnity to be in the form of 
Insurance in which the City of Vancouver is named insured. 

2. That any food concessions be approved by the City Health 
Department . 

3. That all relevant licences be obtained by the applicant prior 
to the events. 

4. That any structures to be erected on the street or any 
attachments to street furniture be approved, before installation, 
by the Acting City Engineer. 

5. That unrestricted access be provided for emergency vehicles. 

6. Any electrical fittings on the street be approved by the Acting 
City Engineer. 

7. Costs of temporary traffic controls be borne by the applicant. 

8. Costs of any additional street cleaning over and above normal 
street cleaning be borne by the applicant. 

9. That all structures, etc. be dismantled and removed from the 
street immediately following the event. 
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Clause No. 1 Continued 


In connection with items (7) and (8) , the applicant requests a grant 
to cover the costs of temporary signing and barricading, as well as extra 
street cleaning. 

The Acting City Engineer submits for Council's CONSIDERATION the 
request of the Italian Market Planning Committee for a grant to defray costs 
of signing and street cleaning at an estimated cost of $1100. The Comptroller 
of Budgets advises that, if approved, the source of funds will be Contingency 
Reserve." 


The City Manager submits the above report of the Acting City Engineer 
for Council's CONSIDERATION and, if approved, suggests the resolution be worded 
as a grant of up to $1100. 


FOR COUNCIL AC.!::: SrE 
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FINANCE MATTERS 

RECOMMENDATION 


1. Changes to Schedule of Rental Rates - The Queen 
Elizabeth Theatre, The Orpheum and The Queen 
Elizabeth Playhouse - September 1, 1977 to 
August 31, 1978 


The Theatre Manager reports as follows: 

"Submitted herewith for approval is the revised Schedule of Rental Rates for The 
Queen Elizabeth Theatre, The Orpheum and The Queen Elizabeth Playhouse to have 
effect from September 1, 1977 to August 31, 1978. 

The attached schedule sets out the new rates which represents an increase of 
approximately 10^ in the Class I and II rates. 

Class III has been deleted from the schedule as it stopped all rental revenue 
in this category. Now that we have extra rentable time we must offer incentives 
to maintain a high level of use. 

In Clause 2 the hourly rate for the use of stage for time additional to the 
allowed 5 hours is increased to: 

The Queen Elizabeth Theatre 
or The Orpheum $50 ) 

or minimum stage crew wages 

The Queen Elizabeth Playhouse $30 ) 

In Clause 8 the charge for after-theatre receptions in the foyers, lobbies 
and/or Recital Hall and Green Room after midnight is increased to $50.00 per 
hour or part thereof. 

In Clause 9 the charge when foyers, lobbies and balconies are used for commercia 
exhibits is increased as follows: 

The Queen Elizabeth Theatre 

or The Orpheum $150 per day 

The Queen Elizabeth Playhouse $ 50 per day 

Seating Capacities - The seating capacity of The Orpheum has been changed 
to read: 

The Orpheum -- 2,788 (plus k chair spaces for hand icappedl 


The Vancouver Civic Theatres Board approved the new schedule at its meeting 
on April 1, 1977- 


Comments of the Director of Finance 

a) Rent - Percentage of Gross Revenues 

Earlier this year, the issue was raised in Committee on the 
possibility of charging users as rent a percentage of their gross 
revenues. The Director of Finance requested comments from the Theatre 
Manager on this subject and he replied as follows: 

'The possibility of charging a percentage of gross has been discussed 
over the years by The Vancouver Civic Theatres Board and the Manager 
of Civic Theatres. 

While this would seem to be a means of raising extra revenue, it 
sometimes turns out to achieve the opposite result. 
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Some years ago we Initiated Class III -- Closed-Circuit Television 
Presentations — 10% of gross ticket sales subject to min imums being 
the Class I rates. In 1976 we raised the percentage to \5%- 

Since we put In the percentage rental figure we have had few bookings 
for closed-circuit shows. 

Belafonte, LIberace, Mouskouri, and other such top headllners refuse 
to appear In Theatres housing, say, 3,000 people If you charge a 
percentage. They will pay on a percentage basis for a single performance 
In a Coliseum holding 15,000 as the gross Is so high for one night. 
They have to play five nights to find an equivalent audience with five 
times the cost of presentation. 

It Is strongly recommended that we do not adopt a percentage formula. 
We are not dealing with the performer but with the local agent who 
will go broke If you squeeze him too hard. 

Equivalent facilities In Portland, Seattle, Edmonton and Calgary have 
rentals approximately 2/3 of our schedule. We are already the highest 
i n the cont i nent . " 


b) Financial Information 

The following is a summary of the financial history of the theatres: 

197^ 1975 1976 1977 (Budget 


Revenues $ 5^*5,206 $ 592,629 $ 738,3'»6 $ 842, 50C 

Operating Costs 723,238 866,521 924,037 1,3^8,755 


Operating Deficit $ 178,032 $ 273,892 $ 185,691 $ 506,255 


The operating costs are exclusive of major capital repairs (I.e. 1977 - 
lighting console and stage floor - $185,000) or any allowance for the 
original costs of the buildings. For 1977, the operating deficit for 
the Orpheum (rentals less direct costs exclusive of overhead) Is forecasted 
to be approximately $140,000 of the total deficit of $506,255. 

The proposed rental Increases are already anticipated In the projected 
rentals for 1977 and account for $22,000 of the total. 

It will be noted that both the Q.E. Theatre and Playhouse will be closed 
for a period of one month during 1977 to facilitate the Installation of 
the stage floor and lighting console. This has resulted In a drop In 
revenues and direct cost estimates, although these are not significant 
due to those periods being "quiet" periods of operation. 

The Theatre Manager recommends ratification of the revised Schedule of Rental 
Rates as attached, to have effect from September 1, 1977 to August 31, 1978. 

The City Manager RECOMMENDS that the recommendations of the 
Theatre Manager be approved. 


CONSIDERATION 


2. Legal Expenses - Police Constables 

44 P. Bouchard -and 288 S. McLauchlan 

The Director of Legal Services reports as follows: 

"The following resolution has been received from the Secretary 
to the Vancouver Police Board: 

'The Vancouver Policemen's Union submitted for the considera- 
tion of the Board an account received from Guild, Yule and 
Company in the amount of $250.00 for services rendered in 
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acting for Police Constables 44 P. Bouchard and 288 S. McLauchlal 
in the civil action commenced by Mrs. L. LaBoucane concerning 
the fingerprinting of juvenile Michael LaBoucane. The action 
was subsequently discontinued. 

Moved : 

"THAT the account of Guild, Yule and Company in the 
amount of $250.00 for professional services rendered 
in acting for Police Constables 44 P. Bouchard and 
288 S. McLauchlan in the civil action commenced by 
Mrs. L. LaBoucane be forwarded to City Council with 
a recommendation that it be approved for payment by 
the City." 

Carried. ' 

This action was brought against these officers challenging their 
right to fingerprint juveniles. In doing so, the officers were 
following a policy directive issued by the Attorney-General's 
office and adopted by our Police Department. In another case 
entirely, a Provincial Court judge held that fingerprint evidence 
of juveniles was inadmissible. This indirectly challenged the 
validity of the practice, and hence more or less answered the 
question raised in the civil suit, and the action was discon- 
tinued. The bill rendered is reasonable. 

The request of the Police Board is submitted for Council consider- 
ation. " 

The City Manager submits the foregoing report of the Director of 
Legal Services for Council's CONSIDERATION. 


RECOMMENDATION 


3 . Shannon Daycare Centre 


The Director of Social Planning and the Director of Legal Services 
report as follows: 

"A feature of the negotiations for the acquisition of the 99- 
year daycare lease in the Bordignon Building was a commitment 
to the landlord that 8 of the daycare places would be at the 
disposal of the tenants of the building. This cararaitment to 
the landlord has not yet been formally approved by Council. 
However, in the siiblease between the City and the Shannon 
Daycare Centre Society the Daycare Society has agreed to 
place 8 of the 32 spaces at the disposal of the landlord. 

The landlord is in fact two companies, Hudson-Marine Holdings 
Ltd. and Big Spring Properties Ltd. Hudson-Marine has now 
signed the 99-year lease with the City and a separate agree- 
ment whereby the City has agreed that 8 daycare spaces would 
be at the landlord's disposal. These dociiments are now with 
the lawyer for Big Spring and should be signed very shortly 
and then the lease can be registered. 

It is recommended that the City contract with the landlord to 
place 8 daycare spaces at its disposal." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Director of Social Planning and the Director of Legal Services 
be approved. 


Cont'd 
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Special Council (Public Hearing) October 29, 1970 4 


4. (a) Prohibition of advertisements, billboards and signs on 
roofs in C-2 and C-3 Commercial Districts . 

(b) Prohibition of advertisements, billboards and signs on 

roofs in C-i. C-4 and CM-i and Commercial 

Districts. M-1. M-2 Industrial Districts and P-1 Parking 
District. 

An application to amend the Zoning and Development By-law 
as described above was considered by Council at a Public 
Hearing on August 27, 1970, following which it was resolved: 

"THAT the Council, in its continuing consideration of 
the Director of Planning 's application to amend the 
Zoning and Development By-law in connection with roof 
signs, hold a further Public Hearing to hear representa- 
tions with respect to the proposed By-law and the date 
for such Public Hearing to be determined by His Worship 
the Mayor and the City Clerk." 

The Council heard representation from representatives 
of the Illuminated Sign Manufacturers ' Association 
speaking against the amendments and suggesting further 
meetings with the administration to modify and amend 
the By-law. A drawing of a redesigned structure was 
displayed by the Association showing suggested improve- 
ments to roof signs. 

Other delegations were heard as follows :- 

Mr. P. Hepp - Community Arts Council - supporting the 

application; 
Mr. Weinreich - Citizens' Council of Community 

Development - supporting the application; 
Mr. John Beltz - Community Planning Association - 

supporting the application; 
Mrs. Symonds - representing various citizens - 

supporting the application; 
Mr. Corday - Town Planning Commission - supporting 

the application, and suggesting that an amendment 

be made to the City Charter to enable the City to 

require the removal of all roof signs within a 

reasonable period. 

MOVED by Alderman Wilson, 

THAT the application to amend the Zoning and Development 
By-law to prohibit advertisements, billboards and signs on roofs 
in C-2 and C-3 Commercial Districts be referred back to the 
Director of Planning with instructions that he discuss further 
with the sign industry the proposed amendments to this section 
of the Zoning and Development By-law. 

- LOST 

MOVED by Alderman Broome, 

THAT the application to amend the Zoning and Development 
By-law to prohibit advertisements, billboards and signs on 
roofs in C-2 and C-3 Commercial Districts be approved. 

- CARRIED 

MOVED by Alderman Broome, 

THAT the application to amend the Zoning and Development 
By-law to prohibit advertisements, billboards and signs on 
roofs in C-1 , C-4 and C-5, CM-1 and CM-2 Commercial Districts, 
M-1 , M-2 Industrial Districts and P-1 Parking District be 
approved. 


A tie vote resulted, the motion was therefore declared - LOST 
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4 . Queen Elizabeth Theatre Boiler Repairs 

The Director of Permits and Licenses reports as follows: 

"The heating plant at the Queen Elizabeth Theatre consists of three hot 
water boilers. In the latter part of 1976 the Provincial Boiler Inspector 
carried out an inspection of the heating plant, and active corrosion and 
pitting of the boiler tubes was visible. Funds were subsequently requested 
and approved in the 1977 Budget to acid clean two boilers in order to retard 
the growth of this corrosion. It was also intended to isolate the third boiler, 
as it had not been used for several years and much of the automatic firing 
equipment had already been reused on the other two boilers. 

In January of this year the Construction and Maintenance Division became 
responsible for all building and mechanical maintenance in Civic Theatres. We 
have suffered erratic performance from the heating equipment and in fact had to 
replace one leaking boiler tube. Our Stationary Engineers and the Boiler 
Inspector have now carried out a thorough inspection of the heating plant and 
the corrosion in the tubes has been found to be so extensive that the tubes in 
both boilers that are to remain in operation must be replaced. One boiler has 
deteriorated to such a point that it cannot be placed back into operation and it 
is unlikely that the second boiler can last through another heating season. We 
believe that we have determined the operational problems that have caused the 
deterioration of the boiler and corrective action has been carried out. 

The cost of retubing the two boilers is estimated at approximately $10,000. 
The acid cleaning, for which funds were approved, is now pointless and these funds 
could be used for the retubing. The budget for this work is therefore: 


The Director of Finance reports that if Council approves the reconnnendation 
of this report the funds would be provided from Contingency Reserve. 

It is recommended that: 

Council approve the retubing of two boilers at the Queen Elizabeth 
Theatre at an estimated cost of $10,000, the additional required 
funds to be provided from Contingency Reserve." 

The City Manager RECOMMENDS that the recommendation of the Director 
of Permits and Licenses be approved. 

INFORMATION 


5 . Tender Awards 

The Purchasing Agent reports as follows: 

"In accordance with Council policy contracts for the following supplies 
were awarded by the City Manager/authorized City Officials: 

Road Marking Paint 

Lawn Tractor 

Portland Cement 

Triple Reel Riding Mowers (2) 

Supply & Delivery of Meters for Waterworks Service 

Fire Dept. Work Jackets 

Supply of Electric Carts (6) 

Policemen's & Firemen's Caps 

Police Dept. All Weather Coats 

Portable Sound Level Measuring Equipment 

Supply of Automotive Oil, Air & Fuel Filters for 2 years 

Copies of the details of these Tender Awards are attached. " 


Retubing of two boilers - 
Funds available, transferred 
from acid cleaning work - 


$10,000 


3.400 


Additional funds required 


$ 6,600 


The City Manager submits the foregoing report for Council's INFORMATION. 
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RECOMMENDATION 


6. Ground Lease Dated as of July 1, 1976, Between City 
of Vancouver and Frank Stanzl Construction Ltd. - 
Lot 39, False Creek, Plan 16789 (Formerly Lot 5, 
False Creek, Plan 16003) 


The Director of Legal Services reports as follows: 

On 2 4 August, 19 76, Council authorized the above-mentioned 
Ground Lease which provides that upon completion of 
construction of a combined residential/commercial 
development the lessee shall create two air space parcels 
(one for residential purposes and the other for commercial 
purposes) , surrender the Ground Lease and enter into separate 
Ground Leases covering the two air space parcels. 

The construction of the combined residential/commercial 
complex is near completion. By letter dated 7 June, 19 77, the 
solicitor for Frank Stanzl Construction Ltd. advises that it 
is advantageous to further divide the residential part into two 
smaller air space parcels - essentially a division of the two 
towers (being constructed on the leased premises) into volumetric 
parcels, except that the northeasterly tower will have the 
underground garage connected to it and will form a part thereof. 
This division is desirable, in the opinion of the solicitor for 
the Company, in order to have each tower managed by separate 
strata corporations. There appears to be no disadvantage to the 
City in consenting to this further subdivision. 

It is recommended that the request of Frank Stanzl Construction 
Ltd. to divide the aforesaid leased premises into three air space 
parcels (two parcels for residential purposes and one parcel for 
commercial purposes) be granted. 

It is further recommended that following registration of the 
subdivision plan and completion of construction the City enter 
into separate ground leases with Frank Stanzl Construction in 
respect of each of the air space parcels on the terms and 
conditions contained in the initial ground lease except where 
changes are appropriate by reason of the further subdivision; 
the leases to be satisfactory to the Director of Legal Services. 

The City Manager RECOMMENDS that the above recommendations of 
the Director of Legal Services be approved. 


7 . Space Requirements - City Hall 

the Director of Permits and Licenses reports as follows: 

"On December 9th, 1975, City Council approved the City Manager's report on 
the above subject which included in part the following two recommendations: 

1) The relocation of the Accounting and Budgets Divisions of the 
Finance Department to the ground floor of the Main Building at 
an estimated cost of $47,500. 

5) The City Manager to report back to Council as agreement is 
reached on the requirements of various other Departments 
together with the cost involved in necessary alterations 
or relocations. 

The relocation of the Accounting and Budgets Divisions was completed in 
June of 1976 which released approximately 3,630 sq. ft. of floor space on the 
second floor of the Main Building. 
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From a space requirement study it was determined that of all the departments 
in the Main Building the one with the most pressing needs for additional space was 
the Engineering Department. Other departments with pressing needs for space are 
accommodated in the East Wing and it is felt inappropriate to consider allocations 
for them in the Main Building. 

The requirements for additional space in the Engineering Department are a 
combination of small areas throughout the Department totalling approximately 
3,250 sq. ft. In a joint study both the City Engineer and City Architect 
conclude that the best action was to move the entire Electrical Division to the 
second floor thereby releasing the eighth and ninth floors for expansion purposes 
of the remainder of the Engineering Department. 

The major considerations leading to this conclusion are: 

a) The size and requirements of the Electrical Division best 
fit the space available on the second floor. 

b) The Electrical Division will be integrated onto one floor 
instead of two as at present. 

c) The space available provides the small additional area 
requirement needed for the Electrical Division. 

d) The vacated space on the eighth and ninth floors is the 
most economical means of providing for the requirements of 
the other Engineering Divisions and also allows for minor 
further expansion possibilities. 

Still not finalized is the rearrangement of the Engineering Department 
staff who will occupy the fourth to eleventh floor and the relocation of the 
Champlain Heights staff who now occupy a small part of the second floor. These 
matters will be reported on in a later report to Council when more accurate 
costs for the relocation have been established. 


A sketch plan of subdivision of the second floor has been prepared and 
agreed by the City Engineer but in order to tender the cost of this and 
associated moves it will be necessary to prepare working drawings and 
specifications. The greatest proportion of the necessary work is in erecting 
demountable partitions and in electrical and ventilation alterations, and 
in co-ordinating the moving and re-arrangement of furniture and equipment. 
The City Architect considers the more appropriate and economical method of 
achieving these moves is with the use of City staff and the direct employment 
of sub-trades who are familiar with the existing installations. The Assistant 
City Engineer - Electrical concurs with this approach and agrees that his 
Division can handle the electrical design changes required. The Construction 
and Maintenance Division will require drafting and consulting assistance at a cost 
of approximately $3,000. 

The rough estimate for the work is as follows: 

Alterations on second floor for Electrical Division $30,000 

Relocation of Meter Checkers, Champlain Heights staff 

and associated re-arrangement on 7th and 8th floors 7,000 

Drafting Help and consulting assistance 3,000 

$40,000 

The Director of Finance advises that funds are available from unexpended 
allocations previously approved for City Hall Renovations and Space Needs as 
follows : 

1) City Hall and Annex Alterations unappropriated $32,000 

2) Space Needs - City Hall - unappropriated 8,000 

$40,000 
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It Is RECOMMENDED that: 


The City Architect be authorized to prepare working drawings and obtain 
tender to relocate the Electrical Division of the Engineering Department 
to the second floor at an estimated cost of $'^:0,000. Funds to be provided 
as detailed by the Director of Finance in this report." 

The City Manager RECOMMENDS that the foregoing recommendation 
of the Director of Permits and Licenses be approved. 


8 . 1977 Budget - False Creek Development Group 
The Development Consultant reports as follows: 


On November 23, 1976 Vancouver City Council approved an amount 
of $371,000.00 for the False Creek Development Group expenses 
for 1977-78 and an amount of $188,000.00 for Consultant Fees for 
1977-78, both of which are part of the False Creek capital budget 

The following is our proposed budget for 1977 Development Group 
Expenses and Consultant Fees. These have been duly discussed and 
reviewed by the City Manager and the Comptroller of Budgets and 
Research. 

SALARIES AND BENEFITS 

Development Consultant 

Retainer-Project Director 
Salaries 

Project Co-ordinator 

Planning Assistant IV (12 mo @ $1481 
Clerk Steno III (12 mo @ $837) 


$52,392 

25,292 
17,772 
10,044 


Salaries-Overtime 

It is anticipated that the staff will 
be required to work a significant 
amount of overtime, with little 

possibility to take compensatory time. 3,000 
Fringe Benefits 

12% of salaries excluding the 

Development Consultant. 6,373 

Auto Allowance 

For auto trips between the Development 

office. City Hall and around the City. 700 

Travel Allowance 

For trips to obtain information and main- 
tain liaison with Government officials 
and significant developments in North 
America. Approximately four trips to 
places such as San Francisco, Baltimore, 
Ottawa, ten to twelve trips to Victoria. 
Requests for each trip other than Vic- 
toria will be submitted according to 
normal procedures to the City Manager 
for approval. 1,500 
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Expense Allowance 

Project Director 500 

OFFICE OPERATION AND MAINTENANCE 

Rental 

805 West Broadway 
12 mo @ $823 9,880 
4 parking spaces 
@ $35 1,680 

Utilities, light, heat, 
janitor services, supplies included. 


CONSULTANT SERVICES 


$ 11,560 


Telephone 

12 mo @ $130 1,560 
Long Distance 500 

2,060 

Office supplies 1,500 

Printing and Copying 

Newsletter (approximately eight 
publications - 2000 copies, graphics, 

layout time, material preparation) 10,000 

Miscellaneous 1,000 

Adverti sement s 

Regarding vacancies, sponsors, 

proposal calls, etc. 800 
Contract Personnel Services 

Clerical overload, drafting services 

and research assistance. 4, 000 


$148,493 


1 . Architectural and Developer 

Co-ordination - Phase 1. $ 15,000 

Thompson, Berwick, Pratt and Partners and 
Frank Stanzl Construction Ltd. Re: Co- 
ordination of remaining developments-par- 
king structure, restaurant, streets and 
pedestrian streets, and park. 

The procedure started in 1975 is designed 
to ensure that the design concept is 
followed. 

It is anticipated that the remaining develop- 
ments in Phase One referred to above will be 
completed by the summer of 1977. 

2 . Architectural and Developer 

Co-ordination - Phase 2. 134,000 

Downs Archambault/Davidson Johnston and 
Frank Stanzl Construction Ltd. Re: Pub- 
lic Hearing and meetings, design co-ordi- 
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nation of streets and public open space, 
design co-ordination of all housing units, 
commercial and community space, and cons- 
truction cost estimating and construction 
advice. 


3. Construction Co-ordinator 26,072 

To co-ordinate projects and to ensure that 
the City's objectives are being met. 


$175,072 


Recommendation 

I'; is recommended that: 

The 1977 budget for False Creek Development Group expenses in the 
amount of $148,493.00 and Consultants Fees in the amount of 
$175,072 be approved. 

The City Manager RECOMMENDS that the foregoing recommendation 
of the Development Consultant be approved. 
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PROPERTY MATTERS 


RECOMMENDATION 


1. Lease of Portion of 55th Avenue 

Between Carnarvon and MacDonald Streets 


The Supervisor of Properties reports as follows: 

"The Southlands Riding and Polo Club Limited have leased 
a portion of 55th Avenue, between Carnarvon and MacDonald 
Streets for the past ten years at $60.00 per annum. The 
lease has expired and the club has requested a renewal. 

The City Engineer in a letter dated November 3, 197 6, has 
advised that he has no objection to a renewal subject to the 
same terms and conditions as the existing agreement. South- 
lands Riding and Polo Club Limited have agreed to a renewal 
for a further five year term at a rent of $180.00 per annum. 

Recommended that the lease of a portion of 55th Avenue 
between Carnarvon and MacDonald Streets be renewed for 
a further five year period subject to the same terms and 
conditions, to the satisfaction of the Director of Legal 
Services, at a rental of $180 per annum." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Properties be approved. 


2. Rental Increase for Footbridge 
North End of Nanaimo Street on 
National Harbours Board Land 


The Supervisor of Properties reports as follows: 

"The City of Vancouver leases an area of 955 square feet from 
the National Harbours Board for the northerly footing and stairs 
of the Nanaimo Street footbridge over the CPR tracks. The 
lease is on a year to year "basis at an annual rental of 
$150.00 with a rental review every 3 years. In keeping with 
National Harbours Board policy, reviewing the rent every 3 
years, the City of Vancouver has been notified that effective 
May 1, 1977 the rental on the above lease will be increased 
to $175.00 per annum, and has forwarded 3 copies of the Mem- 
orandum Agreement to be executed by the City's signing 
authorities. 

The City Engineer concurs with the increased rental advising 
that funds are available for this purpose in account 802l/l850. 

It is recommended that the Mayor and City Clerk be authorized 
to execute the National Harbours Board Memorandtmi Agreement 
approving the increased rental of $175 '00 per annum." 

The City Manager REICOMMENDS that the foregoing recommendation of 
the Supervisor of Properties be approved. 
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3. Establishing a Strip of City-Owned Property 
for Lane Purposes 


The Supervisor of Properties reports as follows: 

"Lot 12, Block 5, Vest ^ Section 26 T.H.S.L., Plan 2^88 sitixated on 
the South side of William Street, Vest of Cassiar was acquired hy 
tax sale in 191+1 and has heen reserved from sale with others in 
that area to resolve drainage prohlems. We are now placing these 
lots on the market, however, the City Engineer requires the South 
2^ feet of Lot 12 for lane purposes to Taring the lane up to current 
standards. 

It is therefore recommended that the South 2^ feet of Lot 12, Block 
5, Vest i Section 26 T.H.S.L., Plan 2^88 he established for lane 
purposes and that the Formal Resolution establishing the same and 
submitted concurrently with this report he passed by Council." 

The City Manager RECOMMENDS the foregoing recommendation of the Supervisor 
of Properties be approved. 


4. 312 Caaipbell Avenue - Proposed Exchange/Sale 


The Supervisor of Properties reports as follows: 

"The City of Vancouver, in partnership with the Government 
of Canada (Central Mortgage and Housing Corporation) and 
the Province of British Columbia, acquired and cleared 
certain lands under Urban Renewal Project 2, Area A-5. 
The objectives of this Project included consolidation of 
the lands into sites of not less than 50 feet frontage 
(where possible) , followed by sale and redevelopment for 
industrial use in accordance with the zoning. 

The acquisition program included Lots 1 and 2, Block 62, 
D.L. 181 situated at the Southeast corner of Cordova Street 
and Campbell Avenue, having total dimensions of 50 feet X 
122 feet. This property was (and still is) used for 
industrial pvirposes but is improved with an old dwelling 
converted to office and storage. In 1965, during the 
acquisition program, the owner made a proposal in which 
he offered to acquire the adjoining lots 3 and 4 from the 
Partnership and redevelop the 100 feet site in keeping with 
the objectives of the Project. This owner's holdings 
include Lot 15, Block 61, D.L. 181, which was also included 
in the acquisition program and he proposed to exchange 
Lot 15 for one of the Partnership lots and to pay market 
value for the additional lot. 

This proposal was agreed to in principle by the Partners 
but was of necessity deferred pending expiry of the existing 
lease which encumbered Lots 3 and 4. The said lease expired 
in 1975 but for various technical reasons the proposed 
exchange/sale was delayed. 

Central Mortgage and Housing Corporation and the Province 
have now given approval to the proposed exchange/sale to 
Mr. Harry Harris on the following basis: 

1. Lot 3, Block 62, D.L. 181 to be transferred to Mr. 
Harris in exchange for Lot 15, Block 61, D.L. 181. 


. ../3 


MANAGER'S REPORT, JUNE 2, 1977 


(PROPERTIES: A9-3) 


Clause #4 continued: 


2. Lot 4, Block 62, D.L. 181 to be sold to Mr. Harris 
for the market price of $36,600.00. 

3. Lot 15, Block 61, D.L. 181 to be offered for sale 
to the adjoining property owners. 

Mr. Harris has signified his agreement with the foregoing 
and the Director of Planning has endorsed the proposal. 

It is therefore recommended that the Supervisor of Properties 
be authorized: 

(a) to acquire Lot 15, Block 61, D.L. 181 from 
Mr. Harris in exchange for Lot 3, Block 62, 
D.L. 181 on the basis of equal value. 

(b) to sell Lot 4, Block 62, D.L. 181 to Mr. H. 
Harris for the sum of $36,600- 00, cash. 

subject to the following conditions: 

(i) Lots 1 to 4, Block 62, D.L. 181 to be consolidated 
into one parcel. 

(ii) Development to be commenced within 18 months and 
completed within 36 months of date of sale." 

(iii) The City to prepare the subdivision plan and the 
deeds of land; any other documentation required 
to complete the transaction in the Land Registry 
Office to be the responsibility of the purchasers. 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Properties be approved. 


FOR COUNCIL ACTtOr^ SlE ?AGE(S) . 29.^ 


MANAGER'S REPORT 

May 2, 1977 

TO: Vancouver City Council 

SUBJECT: Installation of Microphones in Council 
Chamber for Use of Media 

CLASSIFICATION: CONSIDERATION 


The City Engineer and the City Clerk report as follows: 

"At the regular meeting of Council on January 18, 1977, a request was 
received that a more efficient arrangement of wiring and microphones for the 
Council Chambers should be considered. 

At present, two separate portable microphone systems are set up for 
each Council meeting, one for the City Clerk and one for the Media. In addition 
to being unsightly, the cables which are run on the surface of the carpet constitute 
a hazard. 

A single system with concealed wiring is proposed which can 
be used by both the City Clerk's Office and the Media for record- 
ing Council meetings. Microphones would be located (concealed 
when possible) to cover the Aldermen, City Manager, Director of 
Legal Services and City Clerk. The Mayor's and delegation's micro- 
phones would be tapped from the existing public address system. 
Because of the problems of 'feedback', the new microphones would 
not be fed into the existing public address system. Outlets for 
the recorders would be provided at the Media desks and at the 
City Clerk's recorder position. 

The recording microphones will be turned on by the City Clerk only during 
the actual Council session; however, it must be noted that the microphones will 
be sensitive to the Aldermen's voices should they be either sitting or standing 
and will, therefore, also pick up private conversations between adjacent ^Idermen. 

The estimated cost of the work is $8,600. The Director of Finance 
states that funds for this work would be available from the Contingency Reserve. 

We submit for Council's CONSIDERATION that a combined microphone system 
be installed in the Council Chambers to meet the recording needs of the City 
Clerk and the Media and that $8,600 for this work be provided from the Contingency 
Reserve Fund." 

The City Manager submits the above report of the City Engineer and 
City Clerk for Council's CONSIDERATION. 


Special Council (Public Hearing) October 29, 1970 
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MOVED by Alderman Wilson, 

THAT the application to amend the Zoning and Development By-law 
to prohibit advertisements, billboards and signs on roofs in C-1, 
C-4 and C-5, CM-1 and CM-2 Commercial Districts, M-1 , M-2 Industrial 
Districts and P-1 Parking District be referred to the Board of 
Administration to submit amendments to the Sign By-law with respect 
to roof signs, having consideration of the discussions on this 
subject held this day. 

- CARRIED 


5. To amend Sections 10 and 11, and Schedule A of Zoning and 
Development By-law No. 3373. 

An application was received from the Director of Planning 
to amend Sections 10 and 11, and Schedule A of Zoning and 
Development By-law as was set out in a draft by-law 
circulated to Council. 

The application was approved by the Technical Planning Board 
and the Town Planning Commission. 

MOVED by Alderman Broome, 

THAT the foregoing application to amend Sections 10 and 11, 
and Schedule A of Zoning and Development By-law No. 3575, as 
set out in the draft by-law be approved. 

- CARRIED 

MOVED by Alderman Wilson, 

THAT the Committee rise and report. 

- CARRIED 

MOVED by Alderman Sweeney, 
SECONDED by Alderman Wilson, 

THAT the report of the Committee of the Whole be adopted and 
the Corporation Counsel be instructed to prepare and bring in 
the necessary amendments to the Zoning and Development By-law. 

- CARRIED 

MOVED by Alderman Hardwick, 
SECONDED by Alderman Linnell, 

THAT the Director of Planning report to Council on the feasi- 
bility of rezoning the W/S of Hudson Street to C-2 Commercial 
District, and, 

FURTHER THAT the Director of Planning report on the matter of 
providing a landscaped set-back on the northern boundary of the 
M-1 Industrial District adjacent to RM-3 Multiple Dwelling District. 

- CARRIED 

The Council adjourned at approximately 5:30 p.m. 


IT IS NOTED THAT ALDERMAN WILSON DID NOT VOTE ON ITEMS 1 AND 
2 AS HE WAS NOT PRESENT DURING THE HEARING OF DELEGATIONS. 
ALDERMAN HARDWICK DID NOT VOTE ON ITEM 4 FOR THE SAME REASON. 


* -x- -x- -Jf 

The foregoing are Minutes of a Special Council meeting (Public 
Hearing), dated October 29, 1970. 
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MANAGER'S REPORT 

June 8, 1977 

TO: Vancouver City Council 

SUBJECT: Tenders - Champlain Heights, Enclaves 2, 3 and 16 
CLASSIFICATION: CONSIDERATION 

The Project Manager and the Director of Finance report as follows: 
SUMMARY OF BIDS 

May 30th, 1977 tenders closed for the three market enclaves in 
Phase I of Chartplain Heights. The bids received were as follows: 

Enclave 2 

Anomt 
$1,410,000 

Enclave 3 

$ 430,000 

$ 431,000 

Enclave 16 

$ 678,000 

$1,245,000 

$1,350,000 


Lease Tterm Coipany Comnents 

60 year, rental development Utah Equitable ARP proposal 

Plan Ltd. 


60 year, rental development Utah Equitable ARP proposal 

Plan Ltd. 

99 year, strata develcpient United Pro- Leasehold con 

perties minium 


99 year, strata and rental Imperial Ventures 
development 

99 year, strata develcpnent Ccitinunity Builders Leasehold 

oondominiv 

60 year, rental development Utah Equitable ARP proposal 

■r>n T a. J 


Vfliile good interest was shewn in the initial stages of the tender, 
fewer bids were received than expected. Hiirty-two tender packages were 
requested; twenty-five of vAiich were to 'bonafide' developers. Following 
the close of tenders, the Project Manager contacted several firms in order 
to determine the reasons for the relatively poor response. In all cases, 
the primary concern was with respect to the land lease policy. A secondary 
concern was the present soft market. These two factors oonbined to make it 
very difficult for a developer to estimate an appropriate lease -valve or to 
predict the marketability of the final product. 


REVIEW OF UTAH EQUITABLE PLAN'S BID 


The bids have been reviewed by the Project Manager and staff from 
the Finance Department. It is reoonmended that the bids fron Hie Utah Equit- 
able Plan Ltd. on Enclaves 2 and 16 be rejected for the following reasons: 


1. The bids were made svibject to C.M.H.C. approval of insured 

financing. The principals have indicated that they intend 
developing these sites under the Assisted Rental Program. 
Discussions have taken place with C.M.H.C. officials and 
they have indicated that the amomt bid for the land rules 
out the possibility of an A.R.P. development. 
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2. The principals involved are ixjt prepared to drop the subject 
clauses and let their offer stand. 

3. A search through the registrar of corpanies indicates that 
The Utah Equitable Plan Ltd. is a conpany not in good stand- 
ing. The last annual report was filed in August 1975. 

4. Dunn and Bradstreet and the Credit Bureau have been unable to 
provide any background information on either Mr. Goldfeder or 
The Utah Equitable Plan Ltd. 

5. Both Mr. Goldfeder and The Utah Equitable Plan Ltd. were asked 
to provide a written siimiary of their esq^erience in this area - 
to date, nothing has been received. 


REVIEW OF COMMUNITY BUILDERS' BID 


The bid for Enclave 16 from Ccranunity Builders contains a subject 
clause regarding j±iasing of the developitient and issuance of a developnent 
permit within one hundred and twenty (120) days. Ihis siabject clause has 
been discussed with both Law and Planning. I'lhereas the Director of Planning 
cannot guarantee approval of a developnent permit, he can guarantee the pro- 
cessing of a bonafide development permit applicaticn within the period of time 
indicated. 

MARKET CONSULTANTS' REPORTS 

The bids have been reviewed by Grover Elliott/Real Estate i^raisers 
have advised tliat in their opinion both the bid frcm United Properties 
on Enclave 3 and the bid from Coctmunity Builders on Enclave 16 are too low. 
In their opinion, the CotitiuniiY Builders bid is closer to an acceptable amount. 
However, it is still about seventeen per cent less than their appraised value, 
for leasehold land. Their reocrmendation is to accept neither bid and defer 
marketing of these lands until the residential market inproves. 

Ihe bids were also reviewed by Vfestem Realesearch Corporation Limited 
who concur with the opinion that the bid frcm United Properties for Enclave 3 
is too low. Vfestem Realesearch recotmends negotiation on this bid. Vfestem 
Realesearch is of the opinion that the bid from Cotinunity Builders for Enclave 16 
is reasonable in li^t of today's market and the City's lease policy and there- 
fore, should be given careful oonsideration. 


THE DIRECTOR OF FINANCE CdyWENTS AS FOLLOWS: 

The bid by Ccninunity Builders on Enclave 16 is thirty-one per cent 
below past appraisals of the market value of the land if sold, and seventeen 
per cent belcw the appraised value of a leasehold interest. If accepted, it 
beocmes an indication of the market and may set expectations of future land 
value in Chanplain Heights, Areas E and F. 

If the lower value on this land is assumed to affect the value of 
other market enclaves and is worked into the cash flow framework presented 
in the budget report in April 1977, a cash flow deficit develops in 1979. 
Th.is means that in 1979 new interim financing from City sources would have to 
be provided in order for Charrplain Heights to continue to develop as planned. 
The total interim financing required would be about $1.3 million between 1979 
and 1981. This amount ooiild be repaid by 1984 from the proceeds of the non- 
market leases if all goes well. Hcxvever, a source of this new financing would 
have to be foimd. 

The past estimates of cash flow, v*d.ch v/ere based on previous 
appraisals, indicated that Charrplain Heights would finance itself after the 
initial financing ($6.2 million) was p3X>vided in 1976. 
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The lower land valxjes that the City has been offered are partly 
a reflection of the leasehold form of tenure and partly a reflec±ion of 
the slew housing market in Vancouver. The City could improve one aspect 
by retendering these market enclaves on the basis of sale. Alternatively, 
the City could defer action and hope that the market improves. There are 
indications that a generally strengthening eoonony and the Icwer mortgage 
rates will stimulate housing demand. However, the increases 

in house prices are not expected to be significant in the next year. 


include: 


There are also costs involved in any delay of development. These 


a) the potential loss of momentum, interest and recognition 
of the total Charrplain Heights development. 

b) potentially higher costs of engineering works in Phase II 
which would be delayed about one year. 

c) loss of interest earned on the proceeds of land leases if 
bids were accepted now and the risk that this will not be 
offset by higher land valiaes in the future. 

Recognizing these potential costs, the Director of Finance feels 
that it woiold be wiser in the face of uncertain demand for hoiasing to not 
accept any of the present bids and to have the City wait to retender this 
property. 

In the interim, progress will be made on the non-market developnnents 
in Enclaves 14, 18 and 19, the market developnent in Enclave 1, the engineering 
services, design of the Phase II road alignments at Southeast Marine Drive and 
Boundary Road, the site planning for the twenty- four acre community services 
centre and the park walkway. 

PROJECT MANAGER'S RECOMMENDATIONS: 

The Project Manager recaimends that the bid from Cotinunity Builders 
for Enclave 16 be accepted, respect to the bid frcm United Properties 

for Enclave 3, the Project Manager reooninends that this bid not be accepted 
and that further negotiations be carried out. 

The City Manager submits this report for Council's CONSIDERATIQ'! and 
notes that Cornell has three alternatives: 

1. Accept the bid from Cotinunity Builders for Enclave 16 and 
negotiate further on Enclave 3. 

2. Reject all the bids and defer marketing these enclaves until 
such time as the Project Manager feels the general market 
conditions have irproved. 

3. Reconsider the policy to lease market enclaves in Charrplain 
Heights . 


FOR CCUKCJL ACTJON SEE PAGE(S) JSB 
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MANAGER'S REPORT 


June 13, 1977 


TO: 


Vancouver City Council 


SUBJECT: 


Canada Birthday Celebration - June 30, 1977 


CLASSIFICATION: Consideration & Recommendation 
The Director of Finance reports as follows: 

"City Council, at its meeting April 19, 1977, passed a resolution providing 
City support for 'the appropriate signing, barricading, crowd control and 
cleaning measures, at no charge' for a special celebration to be held on the 
evening of June 30, 1977 to commemorate the 1977 Canada Birthday Celebrations, 
and to demonstrate Western Canadian support for national unity. This was to 
be highlighted by a special ceremony whereby 500 new Canadians would be 
receiving their Canadian Citizenship, followed by a pageant and Festivities to 
be held on the City streets. The Citizens' Committee responsible for this 
function have now decided to hold it in Stanley Park, at Lower Brockton Point, 
and the purpose of this report is to apprise Council of the cost to the City 
relating to the resolution of April 19, 1977, and those additional costs which 
are now anticipated but which are not covered by the resolution. 

Park Board Estimate as provided by their letter dated June 9, 1977. 

Provision of underground cables, barricading within 
the park, bleachers, protection of cricket pitches, 
clean-up, and removal of equipment $5,000 

Civic Theatres 

Use of Civic Theatres facilities for ceremony rehearsal 500 

Engineering Department - Traffic Division 

Provision and delivery of barricades for use by Park Board, 

and provision of kiosk for publicity purposes. This kiosk 

is being loaned by the Engineering Department to the 

organizing comnittee, to be located on Granville Mall 

for advance publicity. Actual transportation of kiosk 

is being done at no charge by Johnston Terminals. 250 


These costs, if they are to be borne by the City, cannot be borne by existing 
departmental budgets and this would require authority of Council to use 
Contingency Reserve. 

The Director of Finance submits the foregoing costs to the City for CONSIDERATION 
and RECOMMENDS that, if approved, the funds be provided from Contingency Reserve." 


The City Manager submits for CONSIDERATION the funding of these 
costs and if approved, RECOMMENDS the funds be provided from 
Contingency Reserve. 


Total estimated cost 


$5,750 


FOR COUNCIL ACTION SEE PAGE{S)...:^ 



REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


MAY 26, 1977 


A meeting of the Standing Committee of Council on Community Services 
was held on Thursday, May 26, 1977, in Committee Room No. 1, Third 
Floor, City Hall, at approximately 1:30 P.M. 


PRESENT ; Alderman Rankin, Chairman 
Alderman Bellamy 
Alderman Ford 
Alderman Marzari 

ABSENT: Alderman Gerard 


Adoption of Minutes 

The Minutes of the Part Report of the Community Services Com- 
mittee meetinf of May 5, 1977, were adopted. 


INFORMATION 

1 . Requests for Surplus City Furniture and Equipment 

The Committee had before it for consideration a form (on file 
in the City Clerk's office) in which the Director of Social Plan- 
ning recommended the Committee approve the sale of surplus City 
furniture and equipment valued at $625.00 to the Multicultural 
Society of B.C. for $66.88. 

Under procedures approved by City Council on April 23, 1974, 
the Committee has authority to approve the sale of surplus City 
furniture and equipment to non-profit organizations for $10.00 
or 10% of auction value. 

Following discussion, it was 

RESOLVED 

THAT the request of the Multicultural Society of B.C. 
for surplus City furniture and equipment valued at 
$625.00 be approved and the furniture and equipment 
be sold to the organization for $66.88. 


RECOMMENDATION 

2 . Dial-A-Dietitian Service - Grant Request 

Before the Committee this day was a Manager's Report dated 
May 10, 1977 (copy circulated) in which the Medical Health Officer 
submitted for consideration the continuation of the Dial-A-Dietitian 
Service in its current role and at present level of service. 

Also submitted for consideration was a grant request from the 
Association for $120.00 a month from April 1st, 1977 to March 31st, 
1978, to cover monthly rent and telephone costs of $90.00 and 
$30.00, respectively. 

It was noted the organization has received funding from the 
Provincial Government of $15,000.00 for the current fiscal year. 
This funding will be used primarily to pay the salary of a full- 
time dietitian and to purchase appropriate literature. 



Continued 


Report to Council 

Standing Committee of Council on Community Services 

May 26, 1977 (1-2) 


Clause No. 2 Continued 
RECOMMENDED 

A. THAT the Dial-A-Dietitian Service continue in 
its current role and present level of operation. 

B. THAT a grant of $120.00 per month be approved 
for the period April 1st, 1977 to March 31st, 
1978 to cover monthly rent and telephone costs 
of $90.00 and $30.00, respectively. 


3. Jantzen Industry English Language 
Training Project Evaluation 

The City Manager, in a report dated May 4, 1977, (copy circulated) 
submitted for information a report of the Director of Social Planning 
on the Jantzen Industry English Language Training Project Evaluation. 

In 1976, classes were held at Jantzen during working hours for 
48 non-English speaking female employees, with testing and instruc- 
tions carried out under the direction of Vancouver Community College. 

The course consisted of 30 hours of industrial related English. 
The employees attended classes for one hour each day for six weeks 
and were paid their minimum guaranteed hourly wage for the hour in 
class. The project costs were shared by Canada Manpower (instruction 
costs and 40% of the participants wages while in class) and by Jantzen. 

The Social Planning Department's evaluation of the language 
training program revealed that: 

a) The absentee rate to employees in the program dropped 
dramatically. 

b) Supervisors noted a definite improvement in language 
skills of employees and a consequent decrease in need for 
interpreters . 

c) Program participants developed very high morale and 
an interest in continuing language training. 

d) Surprisingly, program participants did not leave 
Jantzen for other places of employment once they improved 
their language skills. 

The Social Planning Department have approached other industries 
who have large numbers of non-English speaking employees, e.g. 
hotels, hospitals, cleaning services and canneries, to encourage 
them to implement a similar program, but the response has not been 
encouraging. Manpower and Vancouver Community College are willing 
to sponsor and fund their share of programs when industry interest 
revives . 

RECOMMENDED ' 

A. THAT the report of the City Manager dated May 4, 
1977, be received. 

B. THAT the Director of Social Planning prepare a 
letter for the Chairman's signature acquainting 
hotels and hospitals with the project and urging 
them to initiate similar programs for their non- 
English speaking employees . 


Continued . . . . 
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Report to Council 

Standing Committee of Council on Community Services 
May 26, 1977 
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4. 


ELB Enterprises Ltd. - Request to Amend 
License By-Law for Family Recreation Centre 


The Committee had before it a Manager's Report dated May 16, 
1977 (copy circulated) in which the Director of Permits & Licenses 
reported on the request by ELB Enterprises Ltd. to amend the 
License By-law to permit a "Family Recreation Centre" at 2001 West 
41st Avenue without limiting age. Also circulated was a brief from 
the applicant detailing the types of games to be provided. 


Mr. Wener, one of the applicants, stated that the type of 
amusement devices which would be installed in the Centre would be 
suitable for persons under 18. It was noted that Point Grey and 
Magee High Schools are fairly close to the proposed location. He 
also drew attention to the fact that it is proposed to close the 
Centre from 1:30 to 2:30 p.m. during school days to avoid conflict 
with school hours. 

A representative of the Police Department stated they were not 
in favour of the proposed by-law amendment. He cited experiences 
in Montreal and Mississauga where similar centres are in operation. 
Law enforcement officers in these cities have found these centres 
difficult to police. 

It was alleged that persons under 18 are using electronic 
games installed in the "Organ Grinder" on Howe Street. The Com- 
mittee commented that if any operation is contravening the by-law, 
it should be drawn to its Committee's attention when appropriate 
action could be taken. 

It was noted that the Director of Permits & Licenses, in his 
report, recommends that the License By-law not be amended as 
requested. 

RECOMMENDED 

THAT the request of ELB Enterprises Ltd. that the 
License By-law be amended to permit the operation 
of a Family Recreation Centre without limiting age 
not be approved . 


5 . Gastown Residents Association 

The Committee had for information a Manager's Report dated 
April 29, 1977 (copy circulated), in which the Director of Social 
Planning reported on the current status of the Gastown Residents 
Association (Stanley and Fountain Hotels) . 

It was noted that a housing subsidy request submitted to C.M.H.C. 
by the Gastown Residents Association in 1976 was not acceptable to 
C.M.H.C. until financial statements were available. Statements 
without audit have now been submitted to the City of Vancouver and 
C.M.H.C. The subsidy request was recently resubmitted to C.M.H.C. 
and the Provincial Department of Housing in May 1977. The subsidy 
request will need to be approximately $30.00 per person per month 
in order for the Gastown Residents Association to meet expenses. 

The Director of Social Planning also noted that City funding 
for the Manager-Consultant's position expires on May 31, 1977. 
The Director of Social Planning does not want this position to be 
discontinued but is of the opinion the City should not be asked 
to approve more money until C.M.H.C. and the Provincial Department 
of Housing assume their fiinding responsibilities. 
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Clause No. 5 Continued 

Ms. R. Shearer of Social Planning Department spoke to the 
report. She stated the Senior Governments have indicated they 
will not approve a subsidy but that GAIN and SAFER programs could 
be used. There is a possibility that the Association would have 
to raise the room rentals. She requested the Committee consider 
subsidizing the Manager-Consultant's position for the period from 
June to August 1977 at a cost of $1,000.00 per month. 

A representative of Cordova Redevelopment referred to increased 
property taxes which have placed an added financial burden on the 
operation. It was noted that if the owners were a non-profit 
organization, they could apply for a tax exemption for the non- 
profit portion of the building. 

RECOMMENDED 

A. THAT Council approve an interim three months 
subsidy of $3,000.00 towards the cost of the 
Manager-Consultant's position. 

B. THAT the Director of Social Planning request 
the Senior Governments to subsidize the rental 
deficits of residents for a three-month period 
ending September 1st, 1977. 

C. THAT the Director of Finance report to the 
Committee on the possibilities of the owners 
obtaining tax exemption on that part of the 
building used for non-profit purposes. 


6 . Ray-Cam Co-operative Centre Operating Budget (1977-1978) 

On April 19, 1977, Council approved a grant of $74,555.00 to 
Ray-Cam Co-operative Association towards the Association's budget 
for the operating period February 1st, 1977 to January 31st, 1978, 
and approved an additional grant of $1,800.00 to purchase a suit- 
able van from the City. 

The Association had requested a grant of $89,390.00 from the 
City and the Community Services Committee had recommended that 
Council approve this amount. 

In the Manager's Report dated May 5, 1977 (copy circulated), 
the Director of Social Planning reported that the Ray-Cam 
Co-operative Association's Board of Management has decided not 
to pursue the purchase of the van from the City because the high 
mileage dependability and high maintenance costs would be a problem. 

The Association has approached one of the major service clubs 
in Vancouver for the donation of a new van. 

Accordingly, the Director of Social Planning recommends that 

a) The $1,800.00 grant to the Ray-Cam Co-operative 
Association approved by City Council on April 19, 1977 
be re-allocated to make up any difference between the 
purchase price of a new van and any service club con- 
tribution ; 

b) The amount of $1,800.00, in the event the service 
club assumes the responsibility for the full purchase 
price, or any remaining portion of the $1,800.00, be 
approved for overhead expenses associated with the van; 
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Clause No. 6 Continued 

c) No action be taken in the $14,835.00 referred 
to Committee by Council pending outcome of discus- 
sions between Ray-Cam and the Service Club regarding 
purchase of the van. 


Mr. T. Simpson, representing the Ray-Cam Co-operative Associa- 
tion, requested the Committee to recommend a further grant of 
$14,835.00 to make up the deficit between the amount approved by 
Council and the original grant request submitted by the Association. 

Mr. Simpson stated one of the areas of contention is the amount 
allocated by the Association for part-time salaries. The Associa- 
tion does not consider this operation a Park Board facility and 
therefore consider that the additional funding is warranted. 

RECOMMENDED 

A. THAT Council approve an additional grant of 
$14,835.00 to the Ray-Cam Co-operative Associa- 
tion towards the Association's budget for the 
operating period February 1st, 1977 to January 
31st, 1978. 

B. THAT the City Engineering Department donate a 
suitable van to the Ray-Cam Co-operative Associa- 
tion. 


7. Licensed Premises in the Downtown Area - 
Summary of Map Information 

The Committee, at its meeting on May 19, 1977, resolved to hold 
a discussion at this meeting on the proliferation of licensed 
premises in the Downtown area. 

Before the Committee for consideration was a Manager's Report 
dated November 29, 1976 in which the Director of Social Planning 
reported on the number, location, seating capacity and classifica- 
tion of liquor licenses in the Downtown Peninsula as of the end 
of November 1976. 

The Director of Permits & Licenses spoke to a map which his 
department had prepared, illustrating the number and location of 
licensed premises in the Downtown area. He advised that since 
June 1st, 1976, 44 new licensed premises have begun operating in 
the Downtown area. At present there is no means by which the City 
can restrict the proliferation of these premises in the Downtown 
area . 

RECOMMENDED 

A. THAT the report of the City Manager dated 
November 29, 1976, and the oral report of 

the Director of Permits & Licenses be received. 

B. THAT the Director of Permits & Licenses main- 
tain an up-to-date map on location of licensed 
premises in the Downtown area. 
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INFORMATION 

8. By-Law Enforcement in the "Core Area" - 
Burns Block, 18 West Hastings 


At its meeting on May 19, 1977, when considering by-law enforce- 
ment in the core area, the Committee resolved in part: 

"THAT the Committee defer a decision on the compliance 
with the Fire By-law of the Burns Block, 18 West Hast- 
ings Street, for one week during which time the Fire 
Chief meet with the owner and report back to the Com- 
munity Services Committee." 

A representative of the Fire Warden reported that they had met 
with Mr. R. Sigmund, representing the Burns Block, to review the 
situation. Agreement was reached on alternative methods of comply- 
ing with the Fire By-law, subject to the Fire Chief's approval and 
agreement by the neighbours. 

The owners have a contractor drawing up plans for alterations 
necessary to comply with the By-law. It was noted that the parking 
lot is not the property of the owners of the Burns Block and there- 
fore a question arises of where the fire escape would lead to 
(whose property should it be on) . 

The Chairman advised Mr. Sigmund that his client should proceed 
as quickly as possible with renovations necessary to comply with 
the by-law. 

There was discussion on the needs of part of this block to be 
brought up to the standards required under the Standards of Main- 
tenance By-law, and following discussion, it was 


THAT the Director of Permits & Licenses report within 
two weeks on work required and costs inherent in bring- 
ing this building up to the requirements of the Standards 
of Maintenance By-law. 


The meeting adjourned at approximately 3:25 P.M. 


RESOLVED 
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CITY OF VANCOUVER 

REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver was 
held on Tuesday, November 3, 1970, in the Council Chamber, at 
approximately 9:30 A.M. 

PRESENT ; His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 
Hardwick, Linnell , Phillips, 
Rankin, Sweeney and Wilson 

CLERK TO THE COUNCIL : R. Thompson 

PRAYER The proceedings in the Council Chamber were opened 

with prayer. 

ACKNOWLEDGMENT His Worship the Mayor acknowledged the presence 

in the Council Chamber of students from Eric 
Hamber School, under the direction of Miss Fletcher. 


'IN CAMERA' MEETING 

The Council agreed to an 'In Camera' meeting later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Adams, 
SECONDED by Aid. Bird, 

THAT the Minutes of the Regular Council Meeting (including 
*In Camera'), dated October 27, 1970, be adopted, after deleting 
the bracketed reference on page 1 to hostel accommodation for 
young transients, as set out. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT this Council resolve itself into Committee of the Whole, 
His Worship the Mayor in the Chair. 

- CARRIED 

REPORT REFERENCE 

Mr. H. Pickstouo Marketing of City-owned Land 

Planning Department Areas A, B, C and D 

(Champlain Heights) 

Board of Administration report dated October 15, 1970, refers 


UNFINISHED BUSINESS 

It was agreed to defer the following matters pending the hearing of 
delegations later this day: 

(a) Peddlers 

(b) Red Shield Building Fund (Salvation Army) 
Grant Request 

(c) Multiple Service Center 


'> r .-> 


REPORT TO COUNCIL 


FROM ALDERMAN BROWN, CHAIRMAN, AND ALDERMEN MARZARI AND PUIL 

STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


May 26, 1977 


A meeting of the Standing Committee of Coiincil on Finance and 
Administration was scheduled for Thursday, May 26, 1977 at 3:30 p.m. 
in the No. 3 Committee Room, third floor. City Hall, however, since 
a quorvim was not present, the following report to Council is sub- 
mitted by Alderman Brown, Chairman, Aldermen Marzari and Puil for 
CONSIDERATION. 

PRESENT : Alderman Brown, Chairman 

Alderman Marzari 
Alderman Puil 

ABSENT: Mayor Volrich 

Alderman Gerard 
Alderman Gibson 

COMMITTEE CLERK: G. Barden 


RECOMMENDATION 


1. International Actors' Workshop Society Request 
for City Guarantee of $25,000 Bank Loan 

A Manager's report dated May 12, 1977 (copy circulated) was 
considered wherein the Director of Social Planning reported on the 
International Actors' Workshop Society's request that the City 
guarantee their $25,000 bank loan with the Royal Bank for improve- 
ments to old Firehall No. 2 leased from the City for a 10-year 
period. It was explained that the lease provides that should the 
building be destroyed or damaged the City is not obliged to replace 
or repair it. The Actors' Workshop's ability to repay the loan 
with the Royal Bank depends on their having a building from which 
to operate. 

The Supervisor of Properties advised that the building is 
presently insured on a replacement cost basis in an amount of $755,000. 
Should the building be damaged or destroyed the City would recover 
losses through its insurance, including the Actors' Workshop's 
investment, less a current $25,000 deductible. 

Following discussion it was 

RECOMMENDED 

THAT in the event that old Firehall No. 2 at 280 East Cordova 
Street is damaged or destroyed, and the City elects not to repair 
or replace the building, the City will repay the unpaid 
balance on the Actors' Workshop's $25,000 loan from the Royal 
Bank using monies collected through the City's Property 
Insurance Policy. 


2. Vancouver Opera Association 

A Manager's report dated May 20, 1977 (copy circulated) was 
considered wherein the Director of Social Planning reported on the 
Vancouver Opera Association's 1977 cultural grant. The Association 
applied for an additional $12,650 to cover rental for their Spring 
1977 season which was not applied for previously because of a series 
of errors related to rescheduling of their fiscal year. 

Cont'd . . . 
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Clause #2 continued : 

Council approved $28,750 in rental for the Fall of 1977 and 
Spring of 1978. The Association erroneously believed that rental 
for the Spring performances in 1977 had been approved in the 1976/77 
application. The Association is now revamping their schedule to 
coincide with the City's fiscal year and are therefore requesting 
a non-recurring grant of $12,650 in rental for their Spring perform- 
ances in 1977 less rental approved for the Spring of 1978 as follows 

Spring 1977 - 12 performances and 9 rehearsals $18,975 
Less: Spring 1978 - 4 performances and 3 rehearsals 6,325 

$12,650. 

The Association will re-apply in 1978 for the total rental 
required for their 1978 performances. 

Following discussion it was 

RECOMMENDED 

THAT the Vancouver Opera Association's present grant of 
$28,750 be increased by a non-recurring amount of $12,650 
to a total of $41,400 to allow the rescheduling of their 
performances to coincide with the City's fiscal year, and 
that, as the grant is equal to the rate of the Queen Eliza- 
beth Theatre, the grant be increased proportionate to the 
Queen Elizabeth Theatre rental rates as they occur. 


3 . Vancouver Symphony Society 

A Manager's report dated May 20, 1977 (copy circulated) was 
considered wherein the Director of Social Planning reported on 
the Vancouver Symphony Society's cultural grant for 1977 for rental 
of The Orpheum. 

It was noted that the Society used a total performance time 
which amounted to $86,495.50 in 1976. The Society estimates they 
will require performance time amounting to $136,835 in 1977. It 
was reported that the increase of approximately $54,000 over 1976 
is because the Society had to make up for three week's work for 
the musicians which was previously supplied by the Vancouver Opera 
Association and a progressively increasing number of weeks of work 
in the Society's agreement with the musicians. 

The City Manager reported that the agreement the Society has 
with the City does not provide for the number of performance days. 
They want to increase the number of performance days in direct 
relationship to the agreement they have with the musicians which pro- 
vides for the number of performance days to be increased from the 
present 37 to a total of 47 performance days over approximately five 
years . 

The Aldermen questioned where the City is headed regarding 
the number of performances the Society would require in the future 
and felt the City Manager should report further on this prior to 
approval of increased use of The Orpheum. 

Civic staff stated that the amount required by the Society for 
the rental of The Orpheum would be $128,800 plus any increase in 
rental rates. 

Following further discussion it was 


Cont 'd 
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Clause #3 continued ; 
RECOMMENDED 

A. THAT City Council approve an amount of $128,800 equal 

to rental of The Orpheum for the 1977 Vancouver Symphony 
Society's schedule of uses plus any increase in rental 
rates . 

B. THAT consideration of increased use of The Orpheum 

by the Vancouver Symphony Society be deferred pending 
a report from the City Manager. 


4 . Playhouse Theatre Centre 

A Manager's report dated May 19, 1977 (copy circulated) was 
considered wherein the Director of Social Planning reported on 
the Playhouse Theatre Centre's cultural grant request for $65,440 
for the performance year Fall 1977 through Spring 1978 as follows: 

Rental of City Facilities $45,440 
Rental of Outside Facilities 20 , 000 

TOTAL $65,440. 

The Assistant Comptroller of Budgets reported that there was 
an unexpended balance of $26,929 as of December 31, 1976 in the 
Playhouse Theatre Centre's 1976/77 grant. However, $20,000 is 
considered already committed to pay for the Playhouse Theatre 
Centre's use of theatres other than the Queen Elizabeth Playhouse 
subject to Council's approval. 

Following discussion it was 

RECOMMENDED 

A. THAT $20,000 of the unexpended 1976 balance of $26,929 
be approved to cover the Playhouse Theatre Centre's 
expenses for rental of outside facilities in the 1976/77 
performance season. 

B. THAT $45,440 equal to the Queen Elizabeth Playhouse 
rental be approved for the Playhouse Theatre Centre's 
1977/78 performance season and further, the grant be 
increased proportionate to the Queen Elizabeth Playhouse 
rental increases as they occur. 

C. THAT the balance of $6,929 of the 1976 unexpended funds 
be included in the 1977/78 grant to pay for rental of 
outside facilities. 


The meeting adjourned at approximately 4:30 p.m. 
************** 

FOR COUNC/l ACTION SE£ PAGE(S}1% 


REFERS TO CLAUSE #3 OF 
MANAGER'S REPORT REPORT II 

June 7, 1977 


TO: Vancouver City Council 

SUBJECT: Vancouver Symphony Society - Request for 1977 Civic Grant 


CLASSIFICATION: INFORMATION 


The Director of Finance submits the following report: 

"The Standing Committee on Finance and Administration, at its meeting May 26, 
1977 considered a report by the Director of Social Planning regarding the 
Vancouver Symphony Society's request for a grant equal to the rental of the 
Orpheum Theatre for performances, rehearsal, and audition time for the period 
January 1, 1977 through December 31, 1977 and, as a result, recommended a 
grant totalling $128,800 based on 112 performances as opposed to the Director 
of Social Planning' s recommendation for $136,835. 

The purpose of this report is to advise that the summary report was inconsistent 
with the exhibits which supported it, in that it included an anticipated 
rental rate increase for 1977 which has not yet materialized and omitted the 
cost of the rehearsals, auditions and one performance. The following is a 
summary of the Society's proposed usage of the Orpheum during 1977 and the 
current rates: 


Evening performances 113 @ $1,150 = $ 129,950 

Afternoon performances 2 @ $633 = 1 ,266 

Rehearsals 60 hrs. @ $'»0 = 2,i»00 

Auditions hrs. @ $'»0 = 1.600 

Total $ 135,216 


It is advised that, in accordance with the foregoing, and to accomplish the 
Society's proposed 1977 performance programme, the recommendation of the 
Director of Social Planning should have read 

'That $135,216, equal to the rental of the Orpheum Theatre for 
the 1977 Vancouver Symphony Society schedule of uses, be 
approved and further, that the grant be increased proportionate 
to any Orpheum Theatre applicable 1977 rental rates increases 
as they occur. ' 

The Director of Finance submits the foregoing for the information of Council 
when considering the recommendation of the Standing Committee on Finance and 
Administration respecting the Vancouver Symphony Society's 1977 grant request." 


The City Manager submits the foregoing report of the Director of Finance 
for INFORMATION. 


FOR COUNCIL ACTION SEE PAGE(S) 


STANDING COMMITTEE OF COUNCIL 
ON 

TRANSPORTATION 


I 


»^ • - b 


May 26, 1977 

A meeting of the Standing Coitmiittee of Council on Transportation 
was held on Thursday, May 26, 1977, at 3:30 p.m. in the No. 1 Committee 
Room, Third Floor, City Hall. 

PRESENT; Alderman W. Kennedy, Chairman 

Alderman D. Bellamy 

Alderman M. Ford 

Alderman M. Harcourt 

Alderman H. Rankin 


CLERK; J. Thomas 

The minutes of the following meetings were adopted; April 28, 
1977; joint meeting with Standing Committee on Finance and Administra- 
tion, May 3, 1977; joint meeting with the Standing Committee on 
Planning and Development, May 12, 1977. 

RECOMMENDATION ; 

1 . Citizen's Forum on Airport Development 

The Committee considered a brief presented by Dr. James Tyhurst 
on behalf of the Citizen's Forum on Airport Development. The brief 
dated May 26, 1977, outlined the following five points; 

a . The final summary report of the Airport Planning Committee 
was published in March, 1976. Direct public participation 
in decision-making regarding proposed expansion of Vancouver 
International Airport has not been provided for since that 
time. 

b. However, at the same time, the Ministry of Transport has 
continued to put forward proposals for expansion. The 
nature of these proposals is not known, nor has there been 
any clarification of procedures for further assessment or 
decision-making. 

C . Instead, the Ministry of Transport appears to be attempting 

to reach its original objectives of expansion by sequestering 
the planning processes in technical committees that are in- 
accessible to input and participation from the affected 
public . 

d. The recommendations of the Airport Planning Committee for an 
on-going consultative process have not been implemented. A 
committee has been established on Noise Mitigation but again 
no provision has been made for public participation. 

e. Because of our experience with this whole process over the 
past four years, we would strongly recommend to City Council 
that it not participate in these various planning committees 
regarding Vancouver International Airport expansion, including 
Noise, without the provision of full public participation at 
alX stages. 

Dr. Tyhurst addressed the Committee and referred to dredging 
operations in the vicinity of the airport. His organization maintained, 
despite official denials, that the dredging material was being 
stockpiled for future runway development. In fact, Hansard of 
July 18, 1976, advised that dredging operations in the vicinity of 
the airport was for the purpose of preloading for the third runway. 
The Citizen's Forum on Airport Development felt airport 
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expansion planning was not in limbo nor had been postponed as the 
Minister had advised, but was being actively pursued at senior staff 
levels without the benefit of public input. The organization was 
presenting the brief to the Transportation Committee because it felt 
the City should be considering the implications of the ground traffic 
that would be generated by airport expansion. 

Executive Assistant to the City Manager, Mr. K. Dobell, noted 
Council on December 7, 1976, had resolved not to take part in the 
planning process and was not presently involved in any discussions on 
airport planning. The City's Planning Department would shortly be 
bringing forward to Council a report on airport planning containing 
input from citizens, which it was hoped would be acceptable to the 
Minister of Transport. Ground transportation had been the subject of 
a number of proposals in the original airport expansion report and 
the widening of Oak Street as a major corridor and increasing emphasis 
on the use of Cambie Street were major items. 

Mr. R.C. Boyes, Acting City Engineer, indicated there were no 
proposals on ground transportation before Council at this time. 

The Chairman advised a suggestion had been made to the Minister 
of Transport that the Arbutus right-of-way be considered as a rapid 
transit line serving the airport, and the Minister had indicated he 
would consider this proposal. 

It was 

RECOMMENDED , 

THAT the Citizen's Forum on Airport Development brief 
dated May 26, 1977, be received for information. 


2 . Downtown Bicycle Route Proposal 

The Committee had for consideration a brief dated May, 1977, 
(summary circulated, full brief on file) prepared by Project Lifecycle 
in conjunction with the Vancouver Bicycle Club, advocating: 

a) the recognition by Council of the bicycle as a 
legitimate low-cost means of transportation and 
part of the transit system; 

b) creation by Council of policies allowing for 
inclusion of bicycles in planning roadways, connec- 
tions, bridges and ferries, etc. 

The brief pointed out Federal and Provincial Governments and 
Greater Vancouver Regional District recognized the increased use of 
the bicycle and were presently engaged in helping set out guidelines 
for bike planning for municipalities and several municipalities 
had developed plans for networks of recreational trails and other 
facilities for cyclists. 

The brief recommended the following action be taken immediately 
to ensure the safe use of bicycles in the downtown core: 

a) Bikelanes be created on the following streets by removal 
of one lane of parking to permit cycling traffic north, 
south, east and west: on Hornby, Richards, Thurlow and 
Alberni. Bicycle use be permitted on the lower Granville 
Mall. 

b) Bikeparking be implemented at all public buildings and 
City-owned parking lots. 

c) Roads be maintained free of glass, potholes and other 
cycling hazards, particularly on bikeroutes. 

d) A campaign for driver-cyclist awareness be promoted in 
the interests of both motorists and cyclists. Public 
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information on cycling facilities, maps etc. be provided 
through the Public Transit System. 

Ms. Sue Hiscocks of Project Lifecycle and Vancouver Bicycle Club 
addressed the Committee and introduced as co-sponsors Mr. H. Taylor, 
Project Lifecycle; Mr. J. Berte, and Ms. M. Corder, Outdoor 
Recreation Council; Mr. H. Hicken, Bicycle Association of B.C.; 
Ms. L. Graham, Vancouver Safety Council; Ms. G. Kieler, Vancouver 
Community T.V. Association. The group presented a petition containing 
approximately 800 signatures supporting the brief. Ms. Hiscocks 
advised it was estimated there were 80,000 bicycle owners in Vancouver 
and 250,000 in the Lower Mainland. 

During discussion members of the Committee referred to the 
geographical limitations of the downtown peninsula and the severe 
traffic congestion that could be expected if selected traffic lanes 
were restricted to bicycle use only. Mr. R.C. Boyes, Acting City 
Engineer, advised such use would reduce by 25% the capacity of 
downtown streets which were already fully utilized. 

Committee members expressed interest in aspects of the brief and 
stated they were cognizant of the emergence of a new generation of 
commuter cyclists, but the unique constrictions of the downtown core 
were not conducive to the concept of bicycle-only lanes. 

Following further discussion, it was 
RECOMMENDED , 

1 . THAT the following recommendations contained in the 
Project Lifecycle and Vancouver Bicycle Club brief be 
approved: 

b) Bikeparking be implemented at all public buildings 
and City-owned parking lots. 

c) Roads be maintained free of glass, potholes and 
other cycling hazards, particularly on bikeroutes. 

d) A campaign for driver-cyclist awareness be promoted 
in the interests of both motorists and cyclists. 
Public information on cycling facilities, maps etc. 
be provided through the Public Transit System. 

2 . THAT City staff be instructed to investigate and report 

back to the Committee on the implications of Recommendation (a) , 
namely: 

a) Bikelanes be created on the following streets by 
removal of one lane of parking to permit cycling 
traffic north, south, east and west: on Hornby, 
Richards, Thurlow and Alberni. Bicycle use be 
permitted on the lower Granville Mall. 


3 . 1977 Traffic Signal Program 

Mr. N. Davidowicz, in a verbal presentation to the Committee, 
referred to the annual traffic signal program and requested considera- 
tion be given to the installation of a push button pedestrian signal 
at the intersection of Hastings and Kootenay Streets. Mr. Davidowicz 
stated Hastings/Sunrise Action Council supported his request. 

Alderman Bellamy observed he lived in the vicinity, knew the 
intersection, and felt a signal was not appropriate in that location. 
If approved there would be traffic signals for four straight blocks 
on Hastings Street. 

The Chairman advised Mr. Davidowicz his concern would be noted. 
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4 . Burrard Inlet Ferry Bus Services 


A. Conference of Local Area Councils - 25th Avenue Cross town Bus 

The Committee considered a verbal presentation by Mr. E.J. Ruddell 
Chairman of the Traffic and Transit Committee, Conference of Local 
Area Councils, who contended the introduction of the Burrard Inlet 
Ferry Service indicated that a number of surplus buses would become 
available. These surplus vehicles should be used to initiate a cross- 
town bus service. 

Mr. Ruddell stated B.C. Hydro had indicated its first priority 
for any surplus buses would be the North Burnaby/Has tings or Richmond 
corridors. He felt Vancouver was being victimized by Hydro in that 
fares were increased in Vancouver at the time they were decreased in 
outlying municipalities. The crosstown route was now a matter of 
urgent necessity and therefore the City should have priority if surpluq 
buses were available. The Conference of Area Councils had taken a 
second look at the proposed crosstown route and felt costs could be 
cut by utilizing 22nd Avenue instead of 29th Avenue so the revised 
route would run from Gilpin and Moscrop in Burnaby, north on Boundary 
to 22nd Avenue, west on 22nd Avenue to Nanaimo, south on Nanaimo to 
Kingsway, Kingsway to 25th Avenue, west on 25th Avenue to Dunbar, north 
on Dunbar to 16th Avenue and then out to Camosun and U.B.C. 

Mrs. Becky Wood, Cedar Cottage/Kensington Area Council, stated 
the B.C. Government's expansion plans for Shaughnessy Hospital 
necessitated the introduction of a new bus service which could very 
well be incorporated in the proposal for a crosstown route. 

The Committee expressed concern that there had been no progress 
on the establishment of the crosstown route although Council had given 
approval in principle a year previously. 

Mr. R. Ross, Acting Assistant City Engineer, Traffic Division, 
advised Hydro had indicated the introduction of the ferry/transit 
system would not necessarily mean there would be a surplus of buses 
initially as two new routes would be operating downtown to link up 
with the ferry system. Some vehicles were also required for standby 
service. Mr. Ross recalled the City Engineer had been instructed to 
take up the matter of a crosstown transit service with the Provincial 
Transit Authority when it was established. Questioned about economics 
of the route he stated grade improvements, signing, etc. had been 
estimated at approximately $300,000. 

It was 

RECOMMENDED , 

THAT Council reaffirm its intention to proceed with the 
establishment of a crosstown bus route and in view of 
the development plans for Shaughnessy Hospital, B.C. Hydro 
be requested to initiate the service without delay. 


* * * 


B. Mr. N. Davidowicz 

Shortly after Mr. N. Davidowicz began his oral presentation on 
new bus routes recently announced in connection with the Burrard Inlet 
Ferry Service Aldermen Ford, Harcourt, and Rankin left the meeting and 
the Chairman, noting the lack of a quorum, declared the meeting 
adjourned . 


FOR COUNCIL ACTION SEE PAGE(S) 
The meeting adjourned at approximately 4:40 p.m. 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


JUNE 2, 1977 


A meeting of the Standing Committee of Council on Planning 
and Development was held in the No. 1 Committee Room, Third Floor, 
City Hall, on Thursday, June 2, 1977 at approximately 1.35 P.M. 


RECOMMENDATION 


1. Amendment to the Sign By-law - Sign Schedules 
for False Creek, Downtown and Chinatown 


The Chairman advised that representatives of the Sign Industry 
had requested that this matter be deferred to enable them to con- 
sider the Manager's Report and make a submission to the Committee. 

Members of the Committee felt that a review of the Sign By- 
law and its effect throughout the City should be presented to the 
Committee prior to any decisions on further amendments. 

RECOMMENDED 

A. THAT consideration of the City Manager's report 
dated April 5, 1977 be deferred. 

B. THAT prior to any decision on further amendments 
to the Sign By-law, the Director of Planning 
make a presentation to the Committee on the Sign 
By-law and the effect of the new regulations 
throughout the City. 

2. Champlain Heights Planning Advisory Committee 

The Committee considered a report dated May 26, 1977 (on file 
in City Clerk's office) which the City Manager siibmitted for Infor- 
mation. 

In the report the Director of Planning advised that on 
December 7, 1976 City Council endorsed the formation of the Champlain 
Heights Planning Advisory Committee and its terms of reference. 
He had been instructed to report back in six months on the workings 
of the Committee. 

The report notes that the Planning Advisory Committee holds 
pxiblic meetings once a month and provides a useful forum for citizen 
input concerning various facets of the implementation of the 
Champlain Heights development. 


PRESENT 


Alderman Harcourt, Chairman 
Alderman Brown 
Alderman Kennedy 
Alderman Puil 


ABSENT 


Alderman Gibson (Leave of Absence) 


CLERK TO THE 
COMMITTEE : 


M.L. Cross 


cont ' d 


O f - 

1. . --x 


Report to Council 

Standing Conunittee of Council 

on Planning and Development 

June 2,1977 (IV-2) 


Clause #2 continued: 


The Chairman of the Committee is Mr. E. Lyngen; Vice-Chairman 
Ms. E. Duvall and Recording Secretary, Mr. N. Davidowicz. 

RECOMMENDED 

THAT the report of the City Manager dated May 
26, 1977 be received for information. 


3 . Inner City Housing Workshop 

The Committee considered a report dated May 26, 1977 (on file 
in the City Clerk's office) which the City Manager submitted for 
Information. 

In the report the Director of Planning advises that on April 
13-15, 1977 the City hosted an Inner City Workshop to discuss 
housing policies and programmes in larger Canadian cities. Represen- 
tatives from ten cities, three Provinces and the Federal Government 
attended. 

Formal recommendations weren't developed by the Workshop but 
the Director of Planning reported that the issues revolved around 
the question of the af fordibility of housing, the condition of the 
housing stock and livability in the inner- city. 

In the report the Director of Planning lists 54 possible 
recommendations which emerged from the workshop. The Committee 
felt this was an impossible number and one or two recommendations 
should be developed with suggestions from the City on how the 
policies could be implemented. 

Ms. F. Simatos stated that one of the policies that should be 
recommended for implementation is the preservation of the existing 
low cost housing stock, particularly in the Cedar Cottage and 
Grandview Woodland areas, using N.H.A. funds. 

Ms. A. McAfee, Planning Department, stated that at present 
there is no assistance programme for people who are interested in 
buying older homes. The Assisted Home Ownership Programme only 
applies to new housing. 

The most relevant possible recommendations from the Workshop 
appeared to be: 

"2. While a certain responsibility for initiating policy should 

remain with senior funding agencies, the major responsibility 
for developing detailed policy and program development should 
be decentralized at least to the provinces. Where cities are 
willing and able to assume a policy development role, they 
should be a partner in policy and program development and 
program delivery. 

14. Consideration should be given to increasing permitted unit 
prices in inner-cities under NHA social housing provisions 
to $50,000 and providing monthly subsidies in the neighbour- 
hood of $250, depending upon income; specific amounts to be 
negotiated between cities and senior governments to reflect 
local conditions . 

30. CMHC should give consideration to extending AHOP to existing 
housing on a regional basis in areas designated in consulta- 
tion with municipalities. 


cont'd 
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Regular Council, November 3, 1970 2 

COMMUNICATIONS OR PETITIONS 

1. Transient Youth: 
Hostels and Unemployment 

MOVED by Aid. Hardwick, 

THAT the communications received from the following, on the 
subject matter, be deferred for consideration following the hearing 
of a delegation from the United Community Services as per request 
received : 

Vancouver-Burrard Presbytery 
The United Church of Canada 

United Community Services 

Coordinating Committee of Hostel and Other 
Services for transient Youth 

- CARRIED 

2 . Hudson Street Crossing 

MOVED by Aid. Broome, 

THAT the communication from the Regional Director of Air 
Services, Vancouver, enclosing news release announcing plans of 
the Ministry of Transport for the immediate construction of a 
new access to the Vancouver International Airport (Hudson Crossing) , 
be received for information. 

- CARRIED 

BOARD OF ADMINISTRATION AND OTHER REPORTS 

A . General Report, October 30, 1970 

Works and Utility Matters 

MOVED by Aid. Linnell, 

THAT the report of the Board of Administration (Works and 
Utility matters), dated October 30, 1970, be adopted, 

- CARRIED 

Social Service and Health Matters 

MOVED by Aid. Wilson, 

THAT the report of the Board of Administration (Social Service 
and Health matters), dated October 30, 1970, be adopted. 

- CARRIED 

Building and Planning Matters 

MOVED by Aid. Hardwick, 

THAT the report of the Board of Administration (Building and 
Planning matters), dated October 30, 1970, be adopted. 

- CARRIED 

Fire and Traffic Matters 

Outdoor Burning 

MOVED by Aid. Adams, 

THAT the report of the Board of Administration (Fire and 
Traffic matters), dated October 30, 1970, be received for information. 


- CARRIED 
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32. CMHC should reassess ARP to identify incentives and guide- 
lines necessary to better meet the need for inner-city 
rental stock. 

33. Consideration should be given to permitting ARP units only 
in areas designated as a result of joint discussions between 
the City, Province and Federal Government. " 

Members of the Committee felt the greatest emphasis should 
be put on number 30. 

Mr. K. Dobell, City Manager's Office, advised that a housing 
policy report was being prepared for presentation to Council in 
the near future. This report on the Workshop should be considered 
as important background information for this policy report. 

RECOMMENDED 

THAT consideration of this matter be deferred until 
the report on housing policies for Vancouver is 
received. 


4 . Future of the Wicklow Hotel 

Distributed at the meeting were copies of a letter dated 
June 1, 1977 from Mr. H.L. Cashman, Solicitor for the owners of 
the Wicklow Hotel, and an extract of the Report of the Standing 
Committee on Community Services dated May 19, 1977 (copies circu- 
lated) . 

The Standing Committee on Community Services on May 19, 1977 
recommended: 

"THAT consideration of the Downtown Eastside Residents' 
Association's letter dated April 19, 1977, on the 
Wicklow Hotel, be deferred pending a discussion by the 
Community Services Committee with the City's Director 
of Planning and Director of Social Planning regarding 
housing projects in the core area of the City, and 
that the City Manager's office co-ordinate a report on 
this general subject for the Committee meeting." 

This recommendation was approved by Council on May 31, 1977. 

Mr. Cashman advised that since the Committee meeting of May 
19, the owners had instructed him to determine if he could be of 
any assistance to DERA in their attempts to acquire the Wicklow 
Hotel. He held discussions with representatives of CMHC, the 
Social Planning Department and DERA. 

If there is a considerable time delay, the owners have instruc- 
ted the solicitor to revoke their offer of sale to DERA. 

In order to expedite matters Mr. Cashman suggested: 

"1. An immediate detailed study of costs be conducted; 

2. The City of Vancouver acquire the Wicklow Hotel if 
DERA or some such similar agency is or may be unable 
to proceed with the prosecution of the acquisition 
of the Wicklow Hotel." 


cont'd 
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Report to Council 

Standing Committee of Council 

on Planning and Development 

June 2, 1977 (IV-4) 


Clause #4 continued: 


Mr. M. Egan, Director of Social Planning advised that the 
Standing Committee on Community Services did not wish to take any 
action on the Wicklow Hotel at this time. He stated the building 
had been closed for health reasons, it was in a poor location and 
there is no indication of the market for housing in this area. He 
stated no one could operate the building without a subsidy and 
there are no funds at the present time. The matter should not 
be considered until the more comprehensive report on the need for 
housing downtown is presented to Council. He advised that the 
City should not undertake a feasibility study but that CMHC could 
undertake the study if they so wish. 

RECOMMENDED 

THAT the, letter dated June 1, 1977 from Mr. H. 
Cashman, Solicitor, be received. 


INFORMATION 


5 . Grandview Woodland Planning Committee 

The Chairman advised that the Grandview Woodland Planning 
Committee would be meeting on June 6, 1977 for a discussion on 
reformation of the Committee. He noted that a member of the 
Committee felt that 5 or 6 Aldermen should be appointed to the 
Planning Committee and attempts should be made to ensure that all 
interested organizations, both tenant and owner, are represented 
on the new Planning Committee. This suggestion would be discussed 
at the Grandview Woodland Planning Committee meeting. 

It was 

AGREED 

THAT the City Manager and the Director of Planning 
would meet with members of the Committee on the 
question of staff for Grandview Woodlands. 


The meeting adjourned at approximately 2.20 P.M. 


****** 


FOR COUNCIL ACTION SEE PAGE(S) ..i^ 


CITY OF VANCOUVER 


SPECIAL COUNCIL - JUNE 14, 1977 

A Special Meeting of the Council of the City of Vancouver 
was held on Tuesday, June 14, 1977, in the Cotincil Chamber at 
approximately 7:30 p.m. 

PRESENT : Mayor Volrich 

Aldermen Bellamy, Brown, Ford, Gerard, 
Gibson, Puil and Rankin 

ABSENT: Alderman Harcourt 
Alderman Kennedy 
Alderman Marzari 

CLERK TO THE COUNCIL : R. Henry 

Local Improvements by Petition 

MOVED by Aid. Ford, 
SECONDED by Aid. Bellamy, 

THAT this Council resolve itself into a Court of Revision 
for the purpose of hearing complaints against the proposed 
assessments or the accuracy of frontage measurements, or any 
other complaint which persons interested may desire to make and 
which is by law cognizable by the Court, Mayor Volrich in the 
Chair. 

- CARRIED UNANIMOUSLY 

COURT OF REVISION 

Pavements and Curbs (Higher Zoned) , Pavements 
and Curbs (Local Residential) , Speed Deterrent 
Bumps (In Lanes) , P.C. Concrete Sidewalks, P.C. 
Concrete Sidewalks (School Collector Street) by 
Petition - Schedule #442 


The Court noted Schedule #442 as submitted by the Collector 
of Taxes listing local improvement projects by petition at 
various locations. 

MOVED by Aid. Rankin, 
SECONDED by Aid. Bellamy, 

THAT Scheduled #442 as submitted by the Collector of Taxes 
be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Rankin, 
SECONDED by Aid. Bellamy, 

THAT the Court of Revision rise and report. 

- CARRIED UNANIMOUSLY 

COUNCIL 

MOVED by Aid. Rankin, 
SECONDED by Aid. Bellamy, 

THAT the report of the Court of Revision be received. 

- CARRIED UNANIMOUSLY 

Local Improvement Subsequent Procedure 

The Council heard the following representations speaking 
for or against the projects listed: 

Project 
No. 


Ms. L. Evans and 18 
Mr. John Field 


Comments 


Opposed to the project a: 
expressed concern that 
improvement of this strec 
could lead to increased 
traffic hazards for the 
residents. 


cont ' d . 
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Local Improvement Siafeseqpueftt 
Procedure (Cont'd) 


Mr. K.P. Hall and 
Mr. Bird 

Mr. & Mrs. Ballam 


Proj act 
No. 

20 


Mr. Douglas Dong 


19 


Comments 


Supported the project, 


Expressed concern that 
paving of the street 
could lead to drainage 
problems for the 
residents . 

The Engineer replied to 
their questions indicati 
appropriate action which 
could be taken should a 
problem arise, however, 
he did not think there 
would be a drainage 
problem. 

Opposed to the project a 
he is concerned that thi 
will add to the already 
heavy traffic on the 
street. 


Council then considered the following report of the City 
Manager dated June 2, 1977, in which the Acting City Engineer 
reported : 


"GENERAL 

Projects for works 'by Petition' have been advanced under the pro- 
visions of the Local Improvement Procedure By-lav and will come before a 
Court of Revision on Jxme 14, 1977. 

The projects are identified as follows: 

Scl ).e^ e Item, 

Petition 442 1 Pavement and Curbs, Higher Zoned 

2 to 21 Pavement and Curbs, Local Resident; 
22 to 105 Omitted 

106 Speed Deterrent Bumps in Lanes 

107 to 113 P.C. Concrete Sidewalks 

114 P.C. Concrete Sidewalk on a 

School Collector Street 

CAPITAL FUMDS 

The City's share of the recommended projects is available in the 1977 
Streets Capital Budget. 

RECOI#tEM;BAJiq!N 

I RECOMMEND, subject to the proceedings of the Court of Revision and 
subsequent approval by Coimcil, that the projects 'by Petition' in Schedule 
442 be undertaken." 

The City Manager RECOMMENDS that the above RECOMMENDATION of the Acting 
City Engineer be approved. 
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Local Improvement Siab^e^ttent 

MOVED by Aid. Brown, 
SECONDED by Aid. Gibson, 

THAT Project No. 18 not be proceeded with. 

- LOST 

(Aldermen Bellamy, Ford, Gerard, Puil, Rankin and 
the Mayor opposed) 

MOVED by Aid. Puil, 
SECONDED by Aid. Rankin, 

THAT Project No. 18 be proceeded with. 

- CARRIED 

(Aldermen Brown and Gibson opposed) 

MOVED by Aid. Rankin, 
SECONDED by Aid. Puil, 

THAT Project No. 20 be proceeded with. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Rankin, 
SECONDED by Aid. Puil, 

THAT Project No. 6 be proceeded with. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Puil, 
SECONDED by Aid. Rankin, 

THAT Project No. 19 be proceeded with. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Gibson, 
SECONDED by Aid. Brown, 

THAT the balance of the Projects as contained in the City 
Manager's report dated June 2, 1977, be approved. 

- CARRIED UNANIMOUSLY 

The Mayor requested the City Engineer to review the current 
petitioning procedures with respect to local improvements. 


The Council adjourned at approximately 8:10 p.m. 



CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, June 21, 1977, in the Council Chamber, 
commencing at 2:00 p.m. 

PRESENT ; Mayor Volrich 

Aldermen Bellamy, Brown, Ford, Gerard, 
Gibson, Kennedy, Marzari, Puil 
and Rankin 

ABSENT ; Alderman Harcourt 

CLERK TO THE COUNCIL: D.H. Little 


PRAYER 

The proceedings in the Council Chamber were opened with 
prayer. 

'IN CAMERA' MEETING 

The Council was advised that there are matters to be 
considered 'In Camera' later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Kennedy, 
SECONDED by Aid. Puil, 

THAT the Minutes of the Regular Council meeting (except 
'In Camera') of June 14, 1977, and Minutes of the Special Council 
meeting (Court of Revision) of June 14, 1977, be adopted. 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Gerard, 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Volrich in the Chair. 

- CARRIED UNANIMOUSLY 

DELEGATIONS 

1. Rezoning - S/S West 10th Avenue 
between Yew and Vine Streets 

Council received a delegation from the applicant, Mr. R.W. 
Wilding, Architect, speaking in support of a proposed development 
on the south side of West 10th Avenue between Yew and Vine Streets, 
and, with the aid of sketches, giving details of the development. 

The Director of Planning in response to questions, gave an 
explanation as to why he is recommending that the application 
not be approved. 

After giving consideration to the Manager's report dated 
June 17, 1977, on the matter, it was 

MOVED by Aid. Brown, 

THAT the recommendation of the City Manager as contained in 
his report dated June 17, 1977, be approved. 

- CARRIED 


(Alderman Gerard opposed) 


o 
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COMMUNICATIONS OR PETITIONS 

1. Council Appointee to Heritage 
Advisory Committee 

MOVED by Aid. Bellamy, 

THAT, as recommended by the Mayor in his letter of June 15, 
1977, Alderman Ford replace Alderman Harcourt as the Council 
appointee to the Heritage Advisory Committee. 

- CARRIED UNANIMOUSLY 

2. Request for Liquor Permit for 

Beer Garden at Fun Fair Festivities 

Council noted a letter dated June 15, 1977, from the MacLean 
Park Residents' Association requesting permission to obtain a 
permit for a beer garden during the Fun Fair Festivities on 
July 2, 1977, at the rear of 705 Jackson Avenue. 

MOVED by Aid. Kennedy, 

THAT the application be approved subject to the following 
conditions : 

(a) approval by the Chief Constable; 

(b) any food concessions to be approved by the City Health 
Department ; 

(c) applicant obtaining all necessary permits including a 
special event liquor permit from the Liquor Control & 
Licensing Branch; 

(d) proper supervision by the organizers; 

FURTHER THAT the Liquor Control & Licensing Branch be advised 
that Council has no objection to the issuance of a liquor permit 
for this event. 

- CARRIED UNANIMOUSLY 

3 . Robsonstrasse Region 

Council noted a letter dated June 15, 1977, from Mr. John A. 

Murchie representing the Greater Downtown Merchants' Association, 

requesting to appear before Council later this day to present a 

survey by two U.B.C. researchers on Robson Street traffic problems 

MOVED by Aid. Kennedy, 

THAT the request be granted and Council receive a delegation 
from the organization this evening. 

- CARRIED UNANIMOUSLY 

4. Towing of Vehicles Direct 

to ICBC Lot on Kootenay Street 

On June 28, 1977, Council is expected to consider a request 
from the Insurance Corporation of B.C. to have accident-damaged 
or stolen vehicles towed directly to its lot on Kootenay Street. 

In this regard. Council noted a letter dated June 16, 1977, 
from General Auto Towing requesting to appear as a delegation on 
the matter. The Automotive Retailers' Association also wish to 
address Council. 

MOVED by Aid. Rankin, 

THAT the delegation requests on the above matter be granted. 


- CARRIED UNANIMOUSLY 


o r: 
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COMMUNICATIONS OR PETITIONS (cont'd) 

5. Request for Liquor Permit for 
Beer Garden at Vancouver Sea 
Fesitval 


Council noted a letter dated June 15, 1977, from Mr. Peter 
J. Bonner requesting use of the English Bay Cafe parking lot for 
a beer garden on Saturday July 9, 1977, until Sunday, July 17, 
1977, inclusive, 12:00 noon to 12:00 midnight. The request is 
related to the Vancouver Sea Festival actxvities. 

Mr. Bonner is also requesting approval to host a reception 
for dignitaries and patrons in the lounge of the English Bay 
Cafe following the parade on Sunday, July 10th. 

The Chairman of the Sea Festival Committee has endorsed the 
proposal . 

MOVED by Aid. Kennedy, 

THAT the foregoing application by Mr. Bonner be approved, 
subject to the following conditions: 

(a) approval by the Chief Constable; 

(b) any food concessions to be approved by the City Health 
Department ; 

(c) applicant obtaining all necessary permits including a 
special event liquor permit from the Liquor Control & 
Licensing Branch; 

(d) proper supervision by the organizers; 

FURTHER THAT the Liquor Control & Licensing Branch be advised 
that Council has no objection to the issuance of liquor permits in 
respect of the foregoing events. 

- CARRIED UNANIMOUSLY 

6. Ferguson Point Tea House - 

Bid for Renovation and Lease 

Under date of June 15, 1977, the Board of Parks and Recreation 
submitted the following letter: 

" The following is an excerpt f ran the minutes of 
the last meeting of the Board held on Monday, 
June 13, 1977: 

. . . 'FERGUSON POINT TEA HOUSE - BID FOR 
RENOVATION AND LEASE 


Board members received copies of the offer 
received from Mr. Brent L. Davies, 2576 
Bellevue Avenue, West Vancouver, for the 
renovation and operation of the Ferguson 
Point Tea House offering the Board a 
guaranteed rental of $700 per month or 
5% of the gross from all sources excluding 
liquor, whichever is greater, for the first 
five years. The lease to be for ten years 
with a rental review for the second five 
years to be by mutual agreement or arbitration. 
Mr. Davies proposed to completely renovate 
the building essentially as specified by 
the Board at a cost to him of approximately 
$86,000 and without cost to the Board. 

At the request of the Board, Mr. Davies who 
was present, outlined his proposed renovations 
and operation, noting that if patronage warrants, 
he will try to remain open during the winter 
months as well as during the summer. 

cent' d. . . . 
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COMMUNICATIONS OR PETITIONS (cont'd) 

Ferguson Point Tea House - Bid 
for Renovation and Lease (cont'd) 

It was regularly moved and seconded, 

RESOLVED: That the offer of Mr. Brent 
Davies be accepted for the 
renovation and operation of 
the Ferguson Point Tea House, 
and City Council be requested 
to approve the ten year term 
of lease and have the City's 
Director of Legal Services 
prepare the necessary lease 
documents . 

- Carried. ' . . . " 


MOVED by Aid. Gibson, 

THAT the request of the Board of Parks and Recreation, as 
outlined above, be approved, and the Director of Legal Services 
be directed to prepare the necessary lease documents. 

- CARRIED UNANIMOUSLY 


CITY MANAGER'S AND OTHER REPORTS 

A. MANAGER'S GENERAL REPORT 
JUNE 17, 1977 


Works & Utility Matters 
(June 17, 1977) 


Lighting at the English 
Bay Bath House (Clause 1) 

MOVED by Aid. Puil, 

THAT the recommendations of the Officials as contained in 
this Clause be approved. 

(Deferred) 

MOVED by Aid. Rankin, 

THAT this whole matter be deferred and the Officials report 
back to Council in three weeks' time on the feasibility and 
comparative costs of installing gates and minor internal lighting 
at the English Bay bath house steps or some other means of blockina 
the area off after 10:00 p.m. 

- CARRIED UNANIMOUSLY 


Social Service & Health Matters 
(June 17, 1977) 


City Approval of Temporary Use 
of City-Owned Lands at Prior & 
Hawks for Adventure Playground 
(Clause 1) 


MOVED by Aid. Bellamy, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 
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Building & Planning Matters 
(June 17, 1977) 

The Council considered this report which contains five 
clauses identified as follows: 

CI. 1: Bonusing on Developmental Proposal - 

Haro Park Geriatric Centre 
CI. 2: Billboards - Letters from Dr. H. Mallek 

and Mr. R.D. Sinclair 
CI. 3: Rezoning - S/S West 10th Avenue between 

Yew and Vine Streets 
CI. 4: Cedar Cottage N.I. P. Appropriation - 

St. Margaret's Community Park 
CI. 5: D.P.A. #77069 - H.A. Simons (International 

Ltd.) for United Grain Growers 

Bonusing on Developmental Proposal - 
Haro Park Geriatric Centre (Clause 1) 

MOVED by Aid. Rankin, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 

Billboards - Letters from Dr. H. Mallek 
and Mr. R.D. Sinclair (Clause 2) 


MOVED by Aid. Kennedy, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 

Rezoning - S/S West 10th Avenue 
between Yew and Vine Streets 
(Clause 3) 


For Council action on this clause, see page 1. 

Cedar Cottage N.I. P. Appropriation - 
St. Margaret's Community Park (Clause 4) 

MOVED by Aid. Puil, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 

D.P.A. #77069 - H.A. Simons (International 
Ltd.) for United Grain Growers (Clause 5) 

In considering this Clause, the Director of Planning was 
asked to report on the feasibility of developing the north end 
of Rogers Street as a 'look-out park'. 

MOVED by Aid. Puil, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 


Regular Council, November 3, 1970 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont 'd ) 
General Report (cent *d ) 
Finance Matters 

Business Development Letter from The Public 
Relations Services Limited re City of 
Vancouver Newsletter (Clause 1) 


MOVED by Aid. Adams, 

THAT the recommendation of the Board of Administration in 
this clause be approved and no further action taken at the present 
time in respect of the information sheet referred to in the clause. 

- CARRIED 

Admission Privileges: 

Vancouver Museums and Planetarium (Clause 2 ) 

The Board of Administration submitted request from the 
Vancouver Museums and Planetarium Association that the World Ship 
Society of Western Canada be allowed to become an affiliated 
member of the Association and have the same privileges currently 
extended to other affiliated organizations, in respect of 
admission privileges to the Centennial and Maritime Museums. 
This request has been approved by the Greater Vancouver Civic 
Museum and Planetarium Board. 

The Board of Administration reports the matter of admission 
privileges will be reviewed in December, as already directed by 
the Council . 

MOVED by Aid. Hardwick, 

THAT the application be approved and therefore, admission 
privileges be extended to the World Ship Society of Western 
Canada accordingly. 

- CARRIED 


B. Personnel Matters, Regular 
October 23, 1970 

Salary and Classification Review: 
Cashier Clerk Typist, Department of 
Permits and Licenses 


MOVED by Aid. Adams, 

THAT the report of the Board of Administration (Personnel 
matters. Regular), dated October 23, 1970, be adopted. 

- CARRIED 

C. Personnel Matters, Supplementary, 
October 30, 1970 

Training Course: Air Pollution 
Control Officer (Clause 2) 


MOVED by Aid. Broome, 

THAT authority be granted for four Air Pollution Control 
Officers to attend this training course. 

- LOST 

Balance of Personnel Matters, Supplementary 

MOVED by Aid. Bird, 

THAT the report of the Board of Administration (Personnel 
matters, Supplementary), dated October 30, 1970, be adopted. 


132 
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- CARRIED 
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Fire & Traffic Matters 
(June 17, 1977) 

The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Sea Festival Street Closure - Davie, 

Denman to Beach Avenues 
CI. 2: Block Party and Festival Street Closure - 

Maple Street from 1st to 2nd Avenues 
CI. 3: Gastown Heritage Festival - Street Closure 

Sea Festival Street Closure - Davie, 
Denman to Beach Avenue (Clause 1) 

MOVED by Aid. Bellamy, 

THAT the request of the Vancouver Jaycees Sea Festival 
Committee be granted subject to the conditions outlined in this , 
Clause. 

- CARRIED UNANIMOUSLY 

Block Party and Festival Street 
Closure - Maple Street from 1st 
to 2nd Avenues (Clause 2) 


MOVED by Aid. Kennedy, 

THAT the request of the First and Maple Ad Hoc Committee 
as detailed in this clause be approved, subject to the conditions 
outlined in the clause; 

FURTHER THAT a grant be approved to the organization of up 
to $550.00 to defray the costs of signing, barricading and street 
cleaning, on the understanding that City officials will endeavour 
to obtain the co-operation of the Committee in the cleaning 
operations which follow the event. 

(amended) 

MOVED by Aid. Brown in amendment, 

THAT the amount of $55 0,0 and all of the words thereafter, 
be deleted from Alderman Kennedy's motion and the following 
substituted in lieu thereof : 

"$200.00 for signing and barricading on the understanding 
the organization will co-operate and clean the street 
after the event." 

- CARRIED * 

(Aldermen Kennedy, Marzari and Puil opposed) 

The motion as amended and reading as follows was put and 
CARRIED 

"THAT the request of the First and Maple Ad Hoc Committee 
as detailed in this clause be approved, subject to the 
conditions outlined in the clause; 

FURTHER THAT a grant be approved to the organization of 
up to $200.00 for signing and barricading on the under- 
standing the organization will co-operate and clean the 
street after the event ." 

(Alderman Puil opposed) 

(Underlining denotes amendment) 

cont ' d. . . . 

** See page 11 for further action as 
the carrying of this amendment is 
in question at this point. 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Fire & Traffic Matters 
(June 17, 1977) (cont'd) 


Gastown Heritage Festival - Street 
Closure (Clause 3) 


MOVED by Aid. Rankin, 

THAT the request of the Gastown Historic Area Co-ordinating 
Committee be approved subject to the conditions outlined in this 
Clause , and the Liquor Control and Licensing Branch be advised 
Council has no objection to the issuance of liquor permits for 
this event. _ q^rrjed UNANIMOUSLY 

Finance Matters 
(June 17, 1977) 

False Creek Ground Leases - Assignment 
of Strata Lots (Clause 1) 

MOVED by Aid. Rankin, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 


Property Matters 
(June 17, 1977) 

The Council considered this report which contains four 
clauses identified as follows: 

CI. 1: Encroachment - E/S 700 Block Richards, 

Georgia to Robson 
CI. 2: Lease of City-owned Property 

1412 Howe Street 
Cl. 3: Leasing of 2782 Grandview Highway 
CI. 4: Demolitions - 5512 Tyne Street and 

1069-89 Thurlow Street 


Clauses 1, 2, 3 and 4 

MOVED by Aid. Puil, 

THAT the recommendations of the City Manager contained in 
Clauses 1, 2 and 3 be approved and Clause 4 be received for 
information. 

- CARRIED UNANIMOUSLY 


B. Grant Request - Summer 

Sports Programs for Youth 

Council considered a Manager's report dated June 17, 1977, 
regarding a summer sports program for youth conducted by Mr. 
Harry Jerome and others. The grant request for the proposal 
amounted to $7,950. The Park Board in a letter dated June 20, 
1977, supported the program and advised that it did not duplicate 
any being offered by its Recreation Division. 

MOVED by Aid. Rankin, 

THAT a grant request of $7,950 be approved for a summer 
sports program and be administered by the B.C. Sports Federation. 

- CARRIED BY THE 
REQUIRED MAJORITY 


(Aldermen Brown and Ford opposed) 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

C. Vancouver Brief - Provincial 
Transit Authority 

Council considered a Manager's report dated June 21, 1977, 
concerning Vancouver's brief on the Provincial Transit Authority. 
The Director of Finance and City Engineer recommended that the 
brief be transmitted to the Provincial Government with a covering 
letter indicating that discussions did take place with the G.V.R.D. 
and will continue to take place, but that on some issues, there is 
not complete agreement. 

The City Manager endorsed this recommendation. 

MOVED by Aid. Kennedy, 

THAT the foregoing recommendation of the Director of Finance 
and City Engineer be approved. 

- CARRIED 

(Alderman Brown opposed) 


I. Report of Standing Committee 
on Community Services, 
June 16, 1977 


The Council considered this report which contains two 
clauses identified as follows: 

Cl. 1: Grant Request - Sunset Summer Adventure Program 
CI. 2: Liquor Permit Application - 1630 Alberni Street 


Grant Request - Sunset Summer 
Adventure Program (Clause 1) 

MOVED by Aid. Rankin, 

THAT the recommendation of the Committee contained in this 
Clause be approved. 

- CARRIED BY THE 
REQUIRED MAJORITY 

(Alderman Brown opposed) 

Liquor Permit Application - 
1630 Alberni Street (Clause 2) 


MOVED by Aid. Rankin, 

THAT the recommendation of the Committee contained in this 
Clause be approved. 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Bellamy, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Kennedy, 

THAT the report of the Committee of the Whole be adopted. 


- CARRIED UNANIMOUSLY 
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MOTIONS 

A. Allocation of Land for Lane Purposes 
North 10' of East h of Lot 14, Block 
295, D.L. 526, Plan 590 


MOVED by Aid. Rankin, 
SECONDED by Aid. Puil, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for lane purposes, the following described lands: 

North 10 feet of the East h of Lot 14, Block 295, 
District Lot 526, Plan 590; 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes, and declared to form and constitute portions of 
lane . 

- CARRIED UNANIMOUSLY 

B. Closing, Stopping Up, Conveying and 
Subdividing - Portion of 17th Avenue 
East of Slocan Street 


MOVED by Aid. Rankin, 
SECONDED by Aid. Puil, 
THAT WHEREAS 

(1) The City of Vancouver is the owner of all the streets and 
lanes lying within the limits of the City of Vancouver; 

(2) A portion of road (17th Avenue) dedicated by the deposit of 
plan 11660, abutting lots 17 and 19, Block "D" , Section 44, 
Town of Hastings Suburban Lands, Plan 11660 has been 
developed as lane; 

(d) The adjacent owner has made application to purchase the 
surplus road for subdivision with his abutting lands; 

THEREFORE BE IT RESOLVED THAT the North 7.5 feet of road lying 
between the southerly production of the easterly limit of Lot 17, 
Block "D", Section 44, Town of Hastings Suburban Lands and the 
southerly production of the westerly limit of Lot 19, said Block "D", 
the same as shown outlined red on plan prepared by Noel E. Peters, 
B.C.L.S., dated March 31, 1977, and marginally numbered LF 8180, a 
print of which is attached hereto be closed, stopped up and conveyed 
to the owner of said Lots 17 and 19; and 

FURTHER BE IT RESOLVED THAT the road so closed, be subdivided 
with the abutting lands. 

- CARRIED UNANIMOUSLY 
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NOTICl-: OF MOTION 

Alderman Harcourt submitted the following Notice of Motion 
which was recognized by the Chair: 

Constitutional Reform 

MOVED by Aid. Harcourt, 

THAT a Standing Committee be constituted immediately by 
the U.B.C.M. to: 

Study the specific status of municipalities in a revised 
Canadian constitution and to formulate specific proposals 
for constitutional reform, and 

FURTHER THAT the U.B.C.M. urge that a new constitution should 
incorporate as fundamental principles, the recognition of Canada's 
two national communities and a universal declaration of human 
rights . 

(Notice) 


ENQUIRIES AND OTHER MATTERS 


Alderman Marzari - 
SPARC Membership 


suggested that the Council ta 
out annual municipal membersh 
in the Social Planning and 
Review Council at a cost of 
$25. 00. 

MOVED by Aid. Marzari, 
SECONDED by Aid. Rankin, 

THAT Council take out annual municipal membership in the 
Social Planning and Review Council at cost of $25.00. 


- CARRIED 


(Alderman Kennedy opposed) 


Alderman Rankin - 
Greek Day Activities 


asked for an explanation as t 
why individuals were required 
to obtain street vending 
permits from the Hellenic 
Society and not through the 
City's Licensing Department 
in respect of Greek Day 
celebrations . 

The City Manager undertook to 
provide the information to 
Council during the evening 
session . 


The Council recessed at approximately 3:20 p.m., and following 
an 'In Camera' meeting in the Mayor's Office, reconvened in open 
session in the Council Chamber at 7:30 p.m., with the following 
members present: 

PRESENT: Mayor Volrich 

Aldermen Bellamy, Brown, Ford, Gerard, 
Gibson, Kennedy, Marzari, Puil 
and Rankin 


ABSENT: 


Alderman Harcourt 
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COiMMITTEE OF THE WHOLE 

MOVED by Aid. Bellamy 
SECONDED by Aid. Gibson 

THAT this Council resolve itself into Committee of the 
Whole, Mayor Volrich in the Chair. 

- CARRIED UNANIMOUSLY 


Fire & Traffic Matters 
(June 17, 1977) 

Block Party and Festival Street 
Closure - Maple Street from 1st 
Avenue to 2nd Avenue (Clause 2 Con't) 


Further consideration was given to this clause and 
it was pointed out that action taken earlier in the meeting 
was not in order, not having received the required majority. 


MOVED by Aid. Kennedy 

THAT the request of the First and Maple Ad Hoc Committee 
as detailed in this clause be approved, subject to the conditions 
outlined in the clause; 

FURTHER THAT a grant be approved to the organization of 
up to $550.00 to defray the costs of signing, barricading and 
street cleaning, on the understanding that City officials will 
endeavour to obtain the co-operation of the Committee in the 
cleaning operations which follow the event. 

- LOST NOT HAVING 
RECEIVED THE REQUIRED 
MAJORITY. 

(Aldermen Bellamy, Brown, Ford, and Gibson opposed.) 

MOVED by Aid. Marzari 

THAT the request of the First and Maple Ad Hoc Committee 
as detailed in this clause be approved, subject to the conditions 
outlined in the clause; 

FURTHER THAT a grant be approved to the organization of 
up to $200. 00 for signing and barricading, on the understanding 
the organization will co-operate and clean the street after the 
event. 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY. 

Greek Day Festivities 

The City Manager circulated a memo dated June 21, 1977, 
in response to Council's enquiry earlier this day on Greek 
Day. Attached to the memo was a copy of the guidelines agreed 
upon with respect to the Greek Day Festivities, on Sunday, June 26, 
1977. 

V 

In his memo, the City Manager advised that the Hellenic 
Community of Vancouver has been issued two group licenses; 
a public street market license and a special event 
liquor licence. The group then issues individual certificates 
to persons wishing to participate. 

MOVED by Aid. Rankin 

THAT the Hellenic Community of Vancouver be requested to 
issue the necessary certificates to merchants in the area, 
payment to be on a voluntary or negotiated basis. 


- LOST 


(Aldermen Brown, Ford, Gerard, Kennedy and the 
Mayor opposed.) 
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DELEGATIONS (Cont'd.) 

19 77 Cultural Grant Appeals 
and S.P.C.A. Appeal 

Breadbaker's Theatre Society 

As there was no representative from the Society present 
in the Chamber, this appeal was not considered. 


Council heard representations from representatives of 
groups wishing to appeal and took action as follows : 

National Youth Orchestra 
Association 


Mr. John Dayton spoke to a letter from Mr. Rex Trotter, 
Co-ordinator, Public Relations of the National Youth Orchestra, 
which was circulated to Council. Mr. Dayton requested a grant 
of $1,400.00 ($200.00 per student) towards cost of training 
Vancouver students , and to support the costs of annual auditions 
held in Vancouver. 

MOVED by Aid. Rankin 

THAT a grant of $1,400.00 to the National Youth Orchestra 
Association, be approved. 

- LOST NOT HAVING 
RECEIVED THE REQUIRED 
MAJORITY. 

(Aldermen Brown, Ford, Marzari and the Mayor opposed.) 

Arts Club Theatre Society 

Council previously approved a grant of $3,000.00 to this 
Society. Mr. B. Millerd, Managing Director, addressed Council 
in support of the Theatre's request for a grant of $10,000.00. 

MOVED by Aid. Kennedy 

THAT an additional grant of $2,000.00 to the Arts Club 
Theatre Society, be approved. 

- LOST NOT HAVING 
RECEIVED THE REQUIRED 
MAJORITY. 

(Aldermen Bellamy, Brown, Ford, Gerard, Gibson, 
Marzari, and the Mayor opposed.) 

MOVED by Aid. Reinkin 

THAT an additional grant of $500.00 to the Arts Club 
Theatre Society, be approved. 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 

Pacific Cinematheque Pacifique 

Mr. K. Tougas filed a brief and addressed Council in 
support of the organization's request for a grant of $5,000.00. 
He detailed for information the various programs and activities 
of the organization. 

MOVED by Aid. Kennedy 

THAT a grant of $2,000.00 to the Pacific Cinematheque 
Pacifique, be approved. 

- LOST NOT HAVING 
RECEIVED THE REQUIRED 
MAJORITY 

(Aldermen Brown, Ford, Marzari and the Mayor opposed) 


(Continued) . . 
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DELEGATIONS (Cont'd) 

1977 Cultural Grant Appeals 
and S.P.C.A, Appeal (Continued) 

Pacific Cinematheque Pacifique 
(Continued) 


MOVED by Aid. Gibson 

THAT a grant of $1,000.00 to the Pacific Cinematheque 
Pacifique, be approved. 

- LOST NOT HAVING 
RECEIVED THE REQUIRED 
MAJORITY. 

(Alderman Brown and the Mayor opposed) 

Vancouver Jaycees Sea Festival 

Council previously approved a grant of $8,500.00 to the 
Festival. Mr. R. Greenwood addressed Council and filed a 
brief in support of the Society's request for an additional 
grant of $4,500.00. 

MOVED by Aid. Kennedy 

THAT an additional grant of $1,500.00 to the Vancouver 
Jaycees Sea Festival, be approved. 

- LOST NOT HAVING 
RECEIVED THE REQUIRED 
MAJORITY. 

(Aldermen Brown, Gerard and Marzari opposed.) 

Vancouver City Hall Choristers 

Council previously approved a grant of $1,000.00 to this 
organization. Mr. R. Harris, president of the organization, 
filed a brief and addressed Council urging approval of an 
additional grant of $1,400.00. 

MOVED by Aid. Marzari 

THAT an additional grant of $1,000.00 to the Vancouver 
City Hall Choristers, be approved. 

- CARRIED BY THE 
REQUIRED MAJORITY 

(The Mayor opposed. ) 

(At this point in the proceedings. Alderman Puil 
joined the meeting. ) 

B.C. Multicultural Theatre 
Association 


Mr. R. Alvarez and Mr. A. Ashoksharma both addressed 
Council and filed a brief in support of the Association's 
request for a grant of $8,000.00 

MOVED by Aid. Kennedy 

THAT a grant of $4,000.00 to the B.C. Multicultural 
Theatre Association, be approved. 

- LOST NOT HAVING 

RECEIVED THE REQUIRED 
MAJORITY . 

(Aldermen Bellamy, Brown, Ford, Gibson, Marzari, Puil 
and the Mayor opposed.) 
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DELEGATIONS (Cont'd) 

1. 1977 Cultural Grant Appeals 

and S.P.C.A. Appeal (Continued) 

B.C. Beefeater Band 

Mr. G. Olson addressed Council and circulated various 
material outlining the activities of the Band on its forth- 
coming visit to the United Kingdom. 

MOVED by Aid. Bellamy 

THAT a grant of $5,000.00 to the B.C. Beefeater Band, 
be approved. 

- LOST NOT HAVING 
RECEIVED THE REQUIRED 
MAJORITY 

(Aldermen Brown, Ford, Marzari and the Mayor opposed.) 

MOVED by Aid. Ford 

THAT a grant of $1,000.00 to the B.C. Beefeater Band, 
be approved. 

- CARRIED BY THE 
REQUIRED MAJORITY. 

(Alderman Brown opposed) 

Vancouver Little Theatre 
Association 


Council previously approved a grant of $1,500.00 to the 
Association. Mr. B. Ward, Manager of the York Theatres Centre, 
addressed Council and filed a brief and requested Council's 
consideration of an additional grant to cover the amount ^f 
property taxes owing to the City. Mr. Ward indicated the 
amount required is $4,710.16, not $6,210.16 as detailed in the 
brief. 

MOVED by Aid. Rankin 

THAT a non-recurring grant of $4,710.16 towards 
property taxes owing to the City, be approved. 

- CARRIED BY THE 
REQUIRED MAJORITY 

(The Mayor opposed.) 

B.C. S.P.C.A. Vancouver Regional 
Branch 


Council previously approved a grant of $11,000.00 to this 
organization. Mr. C.J. Holmes, Secretary Manager of the B.C. 
S.P.C.A. addressed Council and filed a brief outlining the 
various services performed by the Regional Branch in the City 
of Vancouver. The Society is requesting an additional grant 
of $4,000.00. 

MOVED by Aid. Gibson 

THAT an additional grant of $4,000 to the B.C. S.P.C.A. 
Vancouver Regional Branch, be approved. 

- LOST NOT HAVING 

RECEIVED THE REQUIRED 
MAJORITY 

(Aldermen Brown, Ford, Kennedy, Marzari, Puil and 
the Mayor opposed.) 


Continued. 
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DELEGATIONS (Cont'd) 

1977 Cultural Grant Appeals 
and S.P.C.A. Appeal (Continued) 

B.C. S.P.C.A. Vancouver Regional 
Branch (Continued) 


MOVED by Aid. Kennedy 

THAT an additional grant of $2,000.00 to the B.C. 
S.P.C.A. Vancouver Regional Branch, be approved. 

- LOST NOT HAVING 

RECEIVED THE REQUIRED 
MAJORITY 

(Aldermen Brown, Marzari, Puil and the Mayor opposed.) 


2. Grant Appeal - Marpole-Oakridge Area 
Council - Community Office 

Representatives of the Marpole-Oakridge Area Council 
were before Council this evening, to appeal Council's decision 
not to approve a grant of $19,500.00 for the Council's Community 
Office. Ms. A. James and Mr. Elgin Ruddell addressed Council 
and filed a brief in support of the group's grant request. 
Mr. B. Hamilton, Chairman of the Marpole-Oakridge Area Council 
Planning Committee, also addressed Council in support of this 
grant request. 

MOVED by Aid. Marzari 

THAT a grant of $19,500.0 to the Marpole-Oakridge Area 
Council - Community Office, be approved. 

- (lost) 

MOVED by Aid. Kennedy 

THAT the motion by Alderman Marzari be deferred pending 
a report from the Director of Social Planning on local area 
councils or community groups throughout the City. 

- LOST 

(Aldermen Bellamy, Brown, Ford, Marzari, Puil, Rankin 
and the Mayor opposed.) 

The motion to defer having lost, the motion of Alderman 
Marzari was put and LOST NOT HAVING RECEIVED THE REQUIRED 
MAJORITY with Aldermen Brown, Ford, Gerard, Kennedy, Puil 
and Mayor opposed. 

MOVED by Aid. Rankin 

THAT a grant of $14,500.00 to the Marpole-Oakridge Area 
Council - Community Office, be approved. 

- LOST NOT HAVING 
RECEIVED THE REQUIRED 
MAJORITY 

(Aldermen Brown, Ford, Gerard, Kennedy, Puil and 
the Mayor opposed.) 

MOVED by Aid. Marzari 

THAT a grant of $10,000.00 to the Marpole-Oakridge Area 
Council - Community Office, be approved. 

- LOST NOT HAVING 
RECEIVED THE REQUIRED 
MAJORITY 

(Aldermen Brown, Ford, Gerard, Kennedy, Puil and 
the Mayor opposed.) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

D, Property Matters, October 30, 1970 

Georgia Viaduct Replacement: 
3 Vets Ltd. (Clause 4) 

MOVED by Aid. Bird, 

THAT consideration of this clause be deferred pending the 
hearing of a delegation as requested, 

- CARRIED 

Balance of Property Matters 

MOVED by Aid. Bird, 

THAT Clauses 1 to 3 inclusive of the report of the Board of 
Administration (Property matters), dated October 30, 1970, be 
adopted . 

- CARRIED 

E. Branch Libraries: 

South Grandview and Fraserview 

(a) Libraries: Funds 

The Board of Administration, under date of October 30, 1970, 
submitted for Council's information, a report giving certain 
information in respect of funds for library purposes, 

MOVED by Aid. Bird, 

THAT the foregoing report of the Board of Administration be 
received for information, 

- CARRIED 

(b) Branch Library: Grandview 

The Board of Administration, under date of October 30, 1970, 
submitted a report from the Director of Finance with respect to 
the library for South Grandview; the Council having approved 
$65,000 to equip a branch in the area, subject to suitable leased 
premises being obtained. However, the Library Director has advised 
the Library Board has been unable to find suitable premises for 
this branch and in view of commitment with the Fraserview Project, 
is recommending further action to establish this branch be deferred 
for the present. In regard to a branch library in North Grandview, 
the cost exceeded the original estimate by $6,776,00 and the Library 
Board recommends the over- expenditure be provided from Library 
Capital Rinds. The Board of Administration submits for Council's 
consideration the Library Board request to defer action on the 
South Grandview branch and recommends the Director of Finance's 
recommendations, as follows, be approved: 

"if City Council approves the Library Board recommendation to 
defer the South Grandview Branch Library that 

(a) The over- expenditure of $6,776 for the North Grandview 
Branch Library be provided from the funds ($65,000) made 
available by the deferment of the South Grandview Branch 
Library , 

(b) That the balance of funds amounting to $58,224 approved 
for the South Grandview Library Branch be returned to the 
unappropriated account," 

MOVED by Aid, Adams, 

THAT approval be given to the Library Board request to defer 
action on the South Grandview Branch Library for the present and 
therefore, the recommendations of the Board of Administration and 
the Director of Finance be adopted. 


- CARRIED 


Regular Council, June 21, 1977 16 

DELEGATIONS (cont'd) 

Council agreed to vary the agenda to hear representations 
on the matter of the Robson Street closure. 

Robson Street - Character Area Study 
Howe to Hornby Streets 

Earlier this day, Council agreed to hear representations from 
the Greater Downtown Merchants' Association. Mr. J. A. Murchie, 
President, addressed Council and urged that Robson Street be 
opened to two lanes of automobile traffic going west. The 
following merchants on Robson Street also addressed Council urging 
that Robson Street be opened to west bound automobile traffic; 

Ms. Jane Curtis 

Mr. Joe Quan 

Mr. Chaim Zbar 

Ms. Phyllis Suais. 

Mr. Murchie circulated a number of questionnaires completed 
by merchants in the Robson Street area indicating their support 
to the proposal that Robson Street be opened to two lanes of 
west bound automobile traffic. 

Alderman Puil indicated that if Council were willing to 
rescind its motion of May 24, 1977, re Robson Street, Howe to 
Hornby, he would put a motion on the floor which would permit 
pedestrians, transit and automobiles at 20 mTp.h.^to use this 
roadway. It was therefore, 

MOVED by Aid. Puil, 

THAT the following motion passed by Council at its meeting 
on May 24, 1977, be rescinded; 

"THAT the roadway on Robson Street between Howe and Hornby 
Streets be built to a width of 24 feet to accommodate 
pedestrian and transit only traffic. Further that the 
roadway be flared at the eastern end to facilitate buses 
turning at Howe Street." 

- LOST NOT HAVING 
RECEIVED THE 
REQUIRED I4AJ0RITY 

(Aldermen Brown, Ford, Gibson, Marzari and Rankin opposed) 

(At this point in the proceedings. Alderman Puil left the 
meeting. ) 

Hardship Appeal - 1452 East 11th 
Avenue (Mr. R. Pratap) 

Council had for consideration a Manager's report dated 
June 8, 1977, in which the City Manager recommended that the 
decision of the Hardship Committee be endorsed and the application 
be refused. 

Mr. R. Pratap addressed Council setting forth reasons for 
his application and why he should be permitted to retain the 
illegal basement accommodation at 1452 East 11th Avenue. 

MOVED by Aid. Rankin, 

THAT an extension of one year be granted to Mr. Pratap in 
respect of the premises at 1452 East 11th Avenue 

- LOST 

(Aldermen Bellamy, Brown, Ford, Gerard, Gibson and 
Kennedy opposed) 
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Hardship Appeal - 737 East 21st 
Avenue (Sarbjit S. Hayre) 

As the appellant was not present in the Council Chamber at 
this time, consideration of this appeal was deferred to a future 
meeting of Council. 


Hardship Appeal - 3605 West 8th 
Avenue (Mr. Phillip Makortoff) 

Council had for consideration a Manager's report dated 
June 13, 1977, in which the City Manager recommended that the 
decision of the Hardship Committee be endorsed and the application 
be refused. 

Mr. Makortoff addressed Council urging that he be permitted 
to remain in the illegal dwelling unit in the basement of 3605 
West 8th Avenue. 

MOVED by Aid. Rankin, 

THAT an extension of one year be granted to Mr. Makortoff 
in respect of the premises at 3605 West 8th Avenue. 

- LOST 

(Aldermen Bellamy, Brown, Ford, Gerard, Kennedy, 
and the Mayor opposed) 

Hardship Appeal - 1860 Island 
Avenue (Mr. & Mrs. W. Shufelt) 

As the appellants were not present in the Council Chamber at 
this time, consideration of this appeal was deferred to a future 
meeting of Council. 

Hardship Appeal - 2218 East 38th 
Avenue (Mr. Johann H. Grosser) 

Council had for consideration a Manager's report dated 
May 25, 1977, in which the City Manager recommended that the 
decision of the Hardship Committee be endorsed and the application 
be refused. 

Mr. Grosser, owner of the dwelling unit, addressed Council 
and set forth reasons why Council should permit him to retain 
the illegal dwelling unit in his residence. 

Following the hearing of the delegation, no action was taken 
by Council on this appeal. 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Kennedy, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Kennedy, 
SECONDED by Aid. Marzari, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 10:40 p.m. 


The foregoing are Minutes of the Recfu^ar Council Meeting 
of June 21, 1977, adopted on June 2^8, 1977. 
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MANAGER'S REPORT, JUNE 17, 1977 


WORKS & UTILITY MATTERS 


CONSIDERATION 

1. Lighting: at the English Bay Bath House 

The City Engineer, Chief Constable and the Superintendent of Parks report 
as follows: 

"The Mayor received a request from the Croxm Counsel's office for the 
installation of lighting in certain park areas in the City to reduce criminal 
activity and to provide greater safety and convenience to the public. 

The main problem area is considered to be around the English Bay bath house. 
Other areas involved are the Kitsilano parking lot and English Bay Beach from the 
Aquatic Centre to Stanley Park. We are of the opinion that the installation of 
adequate lighting would act as a deterrent to the criminal activities which occur 
frequently in these areas. If standard lights are installed in the total areas 
involved it is estimated that the cost of lighting would amount to approximately 
§140,000 and the operating cost would be approxlniately $6000 per year. 

Because of the importance of the view from Beach Avenue over English Bay, 
the glare from these lights may be objectionable. Special lights may be installed 
from the Aquatic Centre to Stanley Park entrance which would eliminate this problem. 
The cost of lighting using the special fixtures around English Bay and standard 
lights elsewhere is estimated would amount to $250,000 and the maintenance and 
energy costs would be approximately $9000 per year. 

Based on the observations of the Police Department, the English Bay bath 
house is the most critical area and lighting should be installed immediately. 
The other areas would be considered after the effects of the first installation 
were known. 

Standard street lighting units on 30 foot poles can be installed to provide 
adequate lighting on the vjalkway and beach for a distance of 100 feet each side 
of the bath house for a cost of $7000 and an annual maintenance cost of $425. 
This lighting can be installed vrLthin six weeks. 

The special street lights would cost approximately $15,000 to instal and 
approximately $650 per year for energy and maintenance. This lighting will 
require approximately four months for deliver^' and installation. 

Providing lighting in the parks is the responsibility of the Parks Board. 
However, the Superintendent of Parks has reviewed the Capital Funds and is of 
the opinion that there are no funds available that could be used for this lighting. 

The Deputy Director of Finance states that if Council approves the installa- 
tion of these lights at the bath house, that funds can be provided from the 1977 
unallocated Supplementary Capital Funds. 

We recoinitiend - 

(1) that special street lights be installed at the English Bay 
bath house to provide for the protection of the public 
and to minimize the effect of the lights on the view over 
English Bay and that $15,000 be appropriated from 1977 
Unallocated Supplementary Capital Funds for this work. 

(2) that the Superintendent of Parks in consultation with the 
Chief Constable, review the need for extending this 
lighting and report to City Council prior to the 1978 
Budget. " 

Th« City Manager submits the above recommendations of the City Enginee: 
Chief Constable and the Superintendent of Parks for the CONSIDERATION 
of Council 

FOR COUNCIL ACTION SEE PAGE(S) ^.feO.--. 
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MANAGER'S REPORT, June 17, 1977 (SOCIAL: A-2 - 1) 


SOCIAL SERVICE AND HEALTH MATTERS 


RECOMMENDATION 

1. City Approval of Temporary Use of City-Owned Lands 
at Prior and Hawks for an Adventure Playground 

The Director of Social Planning reports as follows: 

"On May 20th, 1977, the Strathcona Community Centre Association wrote to the 
Director of Social Planning requesting use of one acre of vacant City-owned 
land west of Hawks Avenue between Prior Street and Malkln Avenue during July 
and August, 1977, for an experimental Adventure Playground. Appendix I In- 
dicates the parcel of land requested. 

Adventure Playgrounds exist In most cities In Europe and a few cities In 
eastern Canada. But none exist In Vancouver. They are usually slightly 
removed from the community and cater to older children and youth. Often 
described as 'scrap playgrounds', they are play areas In which children can 
build and shape their own environment. This Includes building shelters 
or other play structures from scrap lumber, digging holes, constructing 
hills, planting and tending gardens, etc. Because hand tools are used, 
direct leadership Is required at all times. Learning Is fostered and 
relationships with leaders are developed by encouraging practical, experiental 
activities. 

Strathcona community has several needs which could be met through the development 
of an Adventure Playground. First, Strathcona Is an 'Inner city', low 
Income community. As a result, the children have almost no contact with 
natural settings, such as ravines, old bams, secluded woods, where children 
traditionally go In an effort to get away from the adult world and build their 
tree houses, forts, games, gardens, etc. Second, Strathcona Is culturally 
and economically divided Into four basic groups which acts to segregate the 
children. In some situations these divisions also promote bad feelings between 
groups. The playground would provide a common meeting place which would 
encourage better understanding and communication between these groups of 
children. And, third, a Youth Services team Is operating In the facilities 
and on the streets In Strathcona to help youths with adolescent problems. 
Personal relationships between youths and workers would be strengthened 
In an Adventure Playground environment. 

The playground has widespread community support In Strathcona. A list of 
sponsoring agencies and community organizations Is contained In Appendix II. 

The Adventure Playground would operate as an experimental program during July 
and August, 1977. Use of the playground would be open to all young people 
In Strathcona between 12 and 18 years of age. The playground would not be 
formally programmed but operated In a casual, imstructured format. There 
would be no user fees or admission charges. The total perimeter of the 
playground area will be fenced in order to prevent accidents when no 
leadership staff are present and to prevent damage to chlldrens' projects 
when the playground Is not supervised. The sponsors have obtained staff 
commitments from the Parks Board, Klwassa Neighbourhood House, New Canadian 
Recreation Project and the Children's Play Resource Centre. These commitments 
provide adequate supervision and staffing of the playground. Free fencing* 
tools and materials are being solicited from private businesses. The one 
remaining obstacle to realization of the playground Is City permission to 
use the land. 

The Superlntendant of Parks and Recreation guarantees the removal of 
all fencing, structures, materials and tools from the site after com- 
pletion of the project. 
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(SOCIAL: A-2 


Clause No. 1 Continued 


"The Director of Social Planning supports the need for an Adventiire 
Playground in Strathcona and therefore RECOMMENDS: 

That City Council authorize the Supervisor of Properties to lease to 
the Strathcona Conmunity Centre Association a parcel of approximately 
one acre in size at the southwesterly comer of Lot 2 of Lot 1, 
District Lots l8l and 2037, Plan 16253 from July 1st to Aoigust 31st, 1977, 
at a nominal rent of $1 for the purposes only as described in this 
report . » 


The City Manager RECOMMENDS approval of the foregoing report of the 
Director of Social Planning. 


FOR COUNCIL ACTION SEE PAGE(S) . 
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Manager's Report, June 17, 1977 (BUILDING: A-4 - 1) 


BUILDING AND PLANNING MATTERS 

RECOMMENDATION ; 

1. Bonusing on Development Proposal - 
Haro Park Geriatric Centre 


The Director of Planning, as Chairman of the Development Permit Board, reports 
as follows: 

"PURPOSE 

The purpose of this report is to recommend to Vancouver City Council the 
approval of an increase in the permitted floor space ratio of the proposed 
Haro Park Geriatric Centre. Section 5(11) of the West End Official Development 
Plan (see attached Appendix I) provides for a floor space ratio bonus for the 
provision of public social, and recreational amenities subject to prior approval 
by City Council . 

BACKGROUND 

In May, 1974, Vancouver City Council received a report containing a conceptual 
design and the objectives for a proposed multi-purpose senior citizens' facility 
at the northwest corner of Bute and Haro Streets in the West End. Council 
approved this proposal in principle as the best multi-purpose scheme for the site. 

On August 12, 1975, Vancouver City Council authorized the sale of the above 
property to the B'Nai B'rith Foundation for purposes of development of the 
Geriatric Centre. Subsequently at six-monthly intervals. Council has approved 
two extensions of the deadline to B'Nai B'rith to purchase the site. Currently 
a report is being prepared by the Director of Social Planning for purposes of 
approval of a third extension of this deadline. 

On May 30, 1977, the Development Permit Board considered Development Permit 
Application No. 71 575, a request by Adolph Ingre on behalf of B'Nai B'rith and 
the Netherlands Association to construct a Geriatric Centre at this site. The 
Development Permit Board approved this application subject to prior approval 
by Council of the provision of 23,298 square feet of additional residential and 
commercial floor area pursuant to the bonus provisions of Section 5(11) of the 
West End Official Development Plan. 

ANALYSIS 

The development proposal for Haro Park Geriatric Centre contains 126 senior 
citizen rental apartments, 89 units of personal and intermediate care, social, 
recreational, and health care facilities for seniors, together with convenience 
commercial space. 

The West End Official Development Plan permits a maximum floor space ratio of 
2.5 on this site, or a total of 86,460 sq.ft. of floor area, plus an additional 
permitted 10,000 sq.ft. of social and recreational amenities under Section 5(1) 
of the Official Development Plan. 

The development proposal contains a total of 131,915 sq.ft. representing an 
actual F.S.R. of 3.81. The applicants have requested the approval of an 
additional 22,698 sq.ft. of residential floor area plus 600 sq.ft. of con- 
venience commercial space in exchange for the provision of 12,157 sq.ft. of 
public social and recreational amenities and facilities. 

Under Section 5(11) of the Official Development Plan, the Development Permit 
Board may authorize an increase in the permitted floor area for any building 
which includes public social or recreational facilities, provided that a need 
for such facilities has been demonstrated to the satisfaction of the Board, and 
subject to prior approval by City Council. 

The need for the proposed public social and recreational facilities for senior 
citizens in this development was comprehensively documented in the report 
approved by City Council in May, 1974 (as described above). The report stated 
(in part): 

"The envisaged multi-purpose facility is now considered by many 
government agencies. Central Mortgage and Housing Corporation, the 
Provincial Department of Housing, the West End Planning Team, West End 
Community groups, and West End agency field staff, to be able to play an 
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important part in providing social, health, and housing services to 
senior citizens, reducing investment in new senior citizens ' housing, and 
providing an opportunity for seniors to remain in their own environment 
by means of Outreach Services which form part of this proposal." 

In response to the need for such facilities. Planning Department and Social 
Planning Department staff have assisted the sponsors since 1973 in developing 
the concept, design, programming, and operation of the Centre. The Directors 
of Planning and Social Planning strongly support the continued need for these 
facilities in meeting the social, recreational, and health care needs of the 
elderly living at the Centre, as well as all seniors living in the West End. 

The proposed public social, recreational, and health care facilities for senior 
citizens include a communication centre, medical and physiotherapy facilities, 
library, games and crafts areas, dining and lounge areas, day care and 
counselling facilities, and an information centre. 

Section 5(11) of the Official Development Plan (see attached Appendix I) 
requires the Development Permit Board to consider certain economic criteria 
relating to the proposed facilities. Upon consideration, it was the opinion 
of the Board that these economic criteria were irrelevant to this application, 
having regard to the total non-profit operation of the project and its 
funding by senior governments. The documented need for these facilities was 
considered to be sufficient. 


RECOMMENDATION 


On May 30, 1977, the Development Permit Board resolved that Development Permit 
Application #71575 be approved, 

"...thereby permitting the construction of a Geriatric Centre containing 
126 senior citizen apartments, 89 personal care units, and community 
social , recreational , and convenience commercial facilities on the 
main floor", subject to several conditions as specified, including the 
following: 

The Director of Planning recommends that: 

1. Prior to the issuance of the Development Permit, 

(a) The provision of 23,298 sq.ft. of additional residential and 
commercial floor area pursuant to the bonus provisions of 
Section 5(11) of the West End Official Development Plan is 
to be first approved by City Council. 

(b) A letter of undertaking is to be submitted by the owners, 
to the satisfaction of the Director of Planning and Director of 
Social Planning, stating that the proposed dining facilities 
will be a non-commercial activity, primarily for residents of 
the proposed development and senior citizens in the West End. 

(c) A registered agreement pursuant to Section 24(a) of the Land 
Registry Act, is to be registered against Lots 23-26, Block 32, 
D.L. 185 to the satisfaction of the Director of Planning and 
Director of Social Planning, restricting the use of the main 
floor to community social, cultural and recreational facilities 
for all senior citizens in the West End (with the exception of 
those areas indicated as retail and administration offices)." 

The City Manager RECOMMENDS that the recommendations of the Director 
of Planning, on behalf of the Development Permit Board, be approved. 


2. Billboards: Letters from Dr. H. Mallek 
and Mr. R.D. Sinclair 

The Director of Planning reports as follows: 

"On August 25th, 1976 Dr. Howard Mallek, Chairman of the Kitsilano Citizens 
Planning Committee wrote to City Council requesting Council to re-evaluate 
the Sign By-law relating to outdoor advertising and specifically billboards. 
The Committee also requested a moratorium be placed on further construction 
of billboards until this re-evaluation had been completed. The letter 
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indicated the Committee's concern that new billboards may be permitted to be 
erected in the vicinity of existing non-conforming ones which may still be 
able to remain for some years, and that the sign companies may erect a 
large number of billboards against the wishes of the community. Mr. Bob 
Sinclair of Seaboard Advertising then wrote to City Council on September 8th, 
1976 regarding his Company's concern with the contents of Dr. Mallek's letter. 
The Kitsilano Planning Committee met with Mr. Sinclair on several occasions, 
but no solution acceptable to both parties could be reached. 

Dr. Mallek again wrote on behalf of the Committee to Council on December 20th, 
1976 indicating that they see no merit in meeting further with the Sign 
Company and that their request for a moratorium on further billboard 
construction remains. Subsequently the Kitsilano Citizens Planning Committee 
contacted other NIP/LAP Committees for their views on billboards. The 
NIP/LAP Committees had varied opinions about the degree of the problem. 
There was some consensus that there should be community input to any 
discussions on the placement of future billboards. Therefore on February 
23rd, 1977, Dr. Mallek wrote another letter to City Council recommending the 
following changes to the Sign By-law to attempt to formalize community 
involvement in the decision making process involved in billboard approvals 
and to deal with the Committee's concerns about excessive numbersof non- 
conforming billboards. 

(a) Section 6, Item (8) "Billboards", "Location", after (k) 
insert: 

"No billboards shall be located in a community where 
residents of that community (as represented by local 
committees appointed by Council, recognized Area 
Councils, or similar recognized representative groups 
or, if no such group exists in the area, then the 
residents in a 2-block radius from the proposed 
location are to be canvassed for their opinions), 
object to the erection of said billboards". 

(b) Also, same section, same item, insert: 

"No new billboards will be permitted within a one- 
block radius of existing non-conforming blllboard(s) 
until the existing non-conforming billboard(s) are 
removed or In some other way made to conform". 

As a result of this letter, Mr. Sinclair on March 16, 1977 wrote to City 
Council objecting to Dr. Mallek's proposal. His company considered the 
proposed canvassing of residents would be highly exorbitant and impractical 
from a time-cost point of view; that the company had already removed over 
260 non-conforming billboards in the City over the past two years and is 
committed to continue such removal; and that the present by-law has adequate 
provisions to prevent an excessive number of billboards facing the same 
traffic direction. 

It has been the policy of Planning Staff that applications for billboards 
located in areas where there are local NIP/LAP Committees be referred to 
the NIP/LAP Committees, and concerns and changes recommended by the 
Committees have then been conveyed to the sign company. The sign company 
has in the past cooperated with the local committees and made changes 
to the satisfaction of such groups, and has withdrawn applications when 
no mutually satisfactory solution could be worked out. In his letter 
Mr. Sinclair has indicated his company will continue to cooperate with 
the local citizens concerned. 

As the present procedure of referring applications to local planning 
committees has generally proved adequate, it is considered that a change 
in the Sign By-law is not warranted at this time. 

Several of the Committees have adopted guidelines for billboards in their 
neighbourhoods. These act as the basis for discussions between the sign 
company and the citizens groups. The Kitsilano Planning Committee's 
concern about non-conforming billboards is included in the guidelines 
adopted by that Committee and for the time being. Is being dealt with 
through the cooperation of the sign company. If the sign company changes 
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Its policy of cooperating with the citizens groups some time in the future, 
then changes to the Sign By-law could be made, which would formalize com- 
munity input to the decision-making process. 

it should be noted that some members of the Kitsilano Planning Committee 
have stated their ultimate goal is the removal of all billboards in the 
city. Since this goal is not acceptable to the sign company, this issue 
may be brought again to Council in the future. However, it is felt that 
the existing situation of cooperation between the parties Involved will 
prove adequate for quite some time. 

It is therefore recommended that: 

(1) The Director of Planning and the Director of Permits and 
Licenses be instructed to continue the policy of referring 
to NIP/LAP Committees billboard applications when such 
billboard is to be located in their local area. 

(2) No amendment to the Sign By-law regarding billboards as 
suggested by the Kitsilano ARea Planning Committee be advanced 
at this time." 

The City Manager RECOMMENDS that the foregoing recommendations of 
the Director of Planning be approved. 


3. Rezoning Application: South Side West 10th Avenue Between 

Yew and Vine Streets 


The Director of Planning reports as follows: 

•An application has been received from Mr. Roxy Paul Sun, Architect, 
requesting an amendment to the Zoning and Development By-law No. 3575 
whereby the south side West 10th Avenue between Yew and Vine Streets 
Lot 6, Block 363, D.L. 526, Plan 2300 be rezoned from (M-1) 
Industrial District to (CD-I) Comprehensive Development District 
for the purpose of: 

'constructing a multi-purpose building containing residential 
accommodations for both senior citizens and single people with 
office on the main floor and caretaker's suite at the rear.' 

Site Description 

The site is located on the south side of West 10th Avenue between Yew and Vine Streets, 
having a frontage of 50 feet along West 10th Avenue and a depth of 125 feet south to 
a 20 foot lane. The site, with a total area of 6,250 square feet, is situated towards 
the middle of the block. (See Appendix A). 

The site is zoned (M-1) Industrial District and is vacant. 

The lands to the east, west and south of the site are zoned (M-1) Industrial District 
and developed as follows: 

Lots 7-10 inclusive (adjoining the site on the east) : Public utility (B.C. Tel), 

3-storey building plus ancillary parking and loading 

Eh Lot 5 (adjoining the site on the west) : Vacant (owned by G.V.R.D.) 

W>5 Lot 5 (to the west) : a IJ^-storey plus basement one-family dwelling 

Lots 1-4 inclusive : 4-storey office building plus ancillary parking and 

loading (Greater Vancouver Water District) 

The lands to the south, across the lane and extending as far as West 12th Avenue, are 
developed with a brewery. 

The lands to the north across West 10th Avenue are zoned (M-1) Industrial District 
and are developed with assorted uses which include office, older one-family dwellings 
and parking lots (See Appendix B). 
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Regular Council, November 3, 1970 5 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont 'd ) 
Branch Libraries: 

South Grandview and Fraserview (cont'd ) 

(c) Branch Library: Fraserview 

The Board of Administration, under date of October 29, 1970, 
submitted a report of the Building Inspector as a result of tenders 
received for construction of the Fraserview Branch Library and 
Community Services Building, The result of these tenders is set 
out showing the firm of Ridgeway-Pacif ic Construction Co. Ltd. the 
low tender in the amount of $186,200,00, The Building Inspector 
points out the estimated total cost of the project is $313,000,00 
and a breakdown of this amount is shown in the report. It is 
pointed out the capital funds available for the project show a 
shortage of $12,600 as a result of the bids received and the 
estimated total cost of the project now known. 

The Board of Administration recommends the following 
recommendation of the Building Inspector and Comptroller of 
Accounts be adopted: 

"(1) Approve the foregoing estimates, and proceed with the 
project at a total cost of $313,000,00, 

(2) Accept the tender of Ridgeway-Pacif ic Construction Co, 
Ltd. and enter into a contract with them for construction 
of the building, in the amount of their tender, such 
contract to be satisfactory to the Corporation Counsel, 

(3) Authorize the City Treasurer to return the Bid Bonds of 
the unsuccessful bidders, 

(4) Advance the $200,000,00 included in the 1971 - 1975 Five 
Year Capital Program for the Fraserview Branch Library, 

(5) Provide the additional $12,600,00 required to meet the 
estimated total cost of this project out of Library 
Capital Fund Unappropriated account," 

MOVED by Aid, Adams, 

THAT the foregoing recommendations be approved, 

- CARRIED 

F. Marketing of City-owned Land: 
Champlain Heights 


The Board of Administration, under date of October 15, 1970, 
submitted a detailed report of the Director of Planning and 
Supervisor of Property and Insurance, in the matter of marketing 
of City-owned lands - Areas A, B, C and D in Champlain Heights 
(Southeast Sector) . The following recommendations are contained 
in the report: 

"1, Land in Area A be disposed of in accordance with the 
present concept, i,e, site by site development. 

2, Council determine the basic conditions of development for 
sites in Area A, B, C and D; it is suggested that these 
conditions of development be generally in accordance with 
those attached as Appendix B, 

If difficulties are experienced in obtaining tenders due 
to the conditions being too onerous they may be varied. 


cont 'd . 
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Background 

A very similar proposal by the same applicant was considered as an enquiry in May 1975 
and at that time was not supported by the Department. The proposal .which contained 
3h floors of sleeping and housekeeping rooms and only h floor of office space, was 
deemed to be principally a residential proposal with minor office use and this an 
inappropriate development for this industrial area. It was also noted that daylight 
access into the sleeping and housekeeping rooms would be inadequate and that the 
floor space ratio was excessive. 


Proposed Development 

The Applicant submitted a set of drawings with the application which were stamped 
"Received City Planning Department, March 3, 1977". The drawings indicate a 5-storey 
building containing underground parking, office space and one residential unit on the 
first storey, eight "singles" housekeeping rooms in the second storey, four senior 
citizen (bachelor) units in each of the third and fourth storeys with an enclosed 
lounge and sundeck area in the fifth storey. 


Examination of the drawings by the Planning Department indicate that the eight 
"singles" housekeeping rooms are actually four, two-bedroom dwelling units. 

Calculations (submitted by the Architect) 


Site Area: 

Proposed Floor Area: 
Floor Space Ratio: 
Site Coverage: 
Parking: 


6,250 square feet 
11 ,941 .4 square feet 
1.9 

55% 

12 Spaces (11 required) 


Urban Design Panel 

The Urban Design Panel considered the application on March 31, 1977 and reported 
as follows: 

"The Panel felt that this design concept was considered to be acceptable if 
the rezoning is approved by Council." 

Analysis 

As stated by the Applicant, the proposed development contains "singles" housekeeping 
rooms on the second floor and senior citizens units on the third and fourth floors. 
Even though the applicant specifies such specific uses, enforcing the same could 
prove to be difficult, since the units are essentially two bedroom and bachelor 
apartments, respectively. Should the units be used for other than senior citizens' 
accommodation, the proposed parking would also be inadequate. There may also be 
potential incompatibility between "singles" and "seniors". Incompatibility would 
most likely arise should the two bedroom units be occupied by young families with 
children. The only on-site provision for recreation or social activity is the small 
lounge and sundeck area located on the roof. Incompatibility could become more 
apparent here and this amenity space is insufficient given the number of units 
proposed. 

The present (M-1) Industrial District Schedule restricts the number of dwelling 
units on industrial sites to one only: that used by a caretaker or watchman, in 
conjunction with an industrial use which is deemed to require this service. While 
residential uses may not be particularly incompatible with existing uses on the 
surrounding industrially-zoned lands, potential development of these surrounding 
lands could produce serious incompatibilities given the permitted uses in the 
(M-1) Industrial District Schedule. The regulations under the (M-1) Industrial 
District Schedule also permit site coverage and height that could well jeopordize 
the viability of the applicant's design since many of the windows are located on 
the sides of the building only four feet from adjoining property lines. 

The proposed office space, which may be permitted as a conditional use under the 
existing zoning, requires provision of at least one loading bay which is not provided 
for in the drawings submitted with the application. 
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In conclusion, the proposed use, which is principally residential, is felt to be 
inappropriate for this area which is zoned (M-1) Industrial District Schedule. 

RECOMMENDATION : The Director of Planning recommends that the application be 
not approved. 

The City Manager RECOMMENDS that the recommendation of the Director of Planning be 
approved. 


4. Cedar Cottage N.I. P. Appropriation - 
St. Margaret's Community Park 


The Director of Planning reports as follows: 

"One of the goals of the Cedar Cottage Neighbourhood Improvement Program, 
as noted in the Concept Plan of November, 1974, was to provide for 
public use areas within the neighbourhood. One of the sites subsequently 
identified by the program was St. Margaret's Church site located at 22nd 
Avenue and Dumfries Street (Lot B, W. Part of Block 6, D.L. 352). 

Following several meetings of the N.I.P. Committee and Church Board (and 
including input from the adjacent neighbours) and after making several 
revisions to the plans, the N.I.P. Committee recommended on March 25, 
1977 that City Council allocate a sum not to exceed $10,000 for a 
community park. This development would take place on the easterly 
grounds of St. Margaret's Church site. The specific details of the 
estimates and a map for the project are attached to this report 
as Appendices I and II. 

Maintenance of this community park will be the church's responsibility. 
Development of the project will be carried out by a private contractor. 
In a letter dated May 10, 1977, Central Mortgage and Housing Corporation 
stated they would approve this appropriation of N.I.P. funds provided 
a restrictive covenant is prepared stipulating public access to the 
site for 15 years. Officials of the Church indicate in writing that 
this would be acceptable to them. 

Costs for the project would be shared as follows: 

C.M.H.C. - $ 5,000.00 

Province - 2,500.00 

City - 2,500.00 

The Director of Planning recommends: 

A. THAT Council approve the appropriation of $10,000.00 

from the Cedar Cottage Neighbourhood Improvement Program - 
Land Social Housing Account 894/9020-for improvements to 
St. Margaret's Church site. 

B. THAT Council direct the Director of Legal Services, in 
conjunction with St. Margaret's Church officials, to 
prepare and register a restrictive convenant against 
the St. Margaret's Church property assuring maintenance 
of the park and public access thereto for 15 years." 

The City Manager RECOMMENDS that the recommendation of the Director of 
Planning be approved. 
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5. Development Permit Application #77069 - 
H.A. Simons (International Ltd.) 
(For United Grain Growers) 

The Director of Planning reports as follows: 

"In 1973 City Council expressed particular Interest In development on the 
Burrard Waterfront and Instructed that all Development Permit Applications 
In the area be referred to Council's Standing Committee for consideration 
and Information prior to the Issuance of permits. Their particular Interest 
at that time was to consider obtaining public access and the ability for the 
public to view the port operations as development occurred. 

The Development Permit Application has been filed by H. A. Simons (International 
Ltd.) on behalf of the United Grain Growers to construct additional grain 
elevators and Includes an addition to the existing shipping gallery, new 
tracks and additional landfill at the north end of the east side of Rogers 
Street. 

The existing development provides 136 bin elevators, located In the easterly 
portion of the site, as well as accessory buildings, rail tracks and a track 
shed. 

The proposed landfill would extend from the existing bulkhead, along the 
easterly portion of Rogers Street to a point approximately In line with the 
existing landfill of the adjacent B.C. Sugar Refinery. The bottom of the 
landfill, which would amount to approximately 100,000 cubic yards, would 
extend Into the easterly 33 feet of Rogers Street. 

The expected maximum number of employees Is to be 120, Including management. 
The proposed off-street parking facilities (150 spaces) are considered more 
than adequate for the whole development. 

The Director of Planning considered the application on June 6, 1977 after 
receiving advice from the Development Staff Committee and approved the develop- 
ment, thereby permitting the alteration of the land configuration (landfill) 
at the north end of the east side of Rogers Street, the construction of 22 new 
bins, shipping house, transfer galleries, car dumper, tracks and the extension 
of the existing shipping gal lery, subject to a number of conditions 
Including (See Appendix "A") 

'This Development Permit Application Is to be first referred to 
City Council for consideration with regard to possible amendments 
to achieve public waterfront access and to the arrangements for 
landscap Ing. ' 

The Director of Planning does not view the above location to be a good place 
for the provision of public access because of the complexity of the operation 
of the. grain elevators and the noise, dust and general hazard to safety. 

It Is understood that the work Is of an urgent nature In order to maintain +he 
desired development program and the Director of Planning RECOMMENDS that 
City Council endorse the approval of the development In accordance with his 
approval as outlined In Appendix A. " 

The City Manager RECOMMENDS approval of the foregoing recommendation 
of the Director of Planning. 


FOR COUNCIL ACTIOM SEE PAGE(S) ...5>.(b/. 
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FIRE AND TRAFFIC MATTERS 

CONSIDERATION 

1. Sea Festival Street Closure - 

Davie Street, Denman Street to Beach Avenue 

The City Engineer reports as follows: 

"In a letter dated May 3, 1977, the Vancouver Jaycees Sea Festival 
Committee requests that Davie Street, between Denman Street and Beach Avenue, 
be closed to vehicular traffic from 9:00 a.m. Friday, July 8, 1977 to 3:00 p.m. 
Monday, July 18, 1977. The purpose of the closure is to provide an area for the 
tent which will accommodate the Sea Festival bingo games sponsored by the Mount 
Pleasant Branch #177 of the Royal Canadian Legion. 

As this portion of Davie Street is not a transit route, B.C. Hydro 
operations will not be affected. The Police Department advises that they will 
provide special attention to this event and there are no problems from a Traffic 
Engineering standpoint. 

Should Council approve the applicant's request to close to vehicular 
traffic Davie Street, from Denman Street to Beach Avenue from 9:00 a.m., Friday, 
July 8, 1977 to 3:00 p.m., Monday, July 18, 1977, such approval should be subject 
to the following conditions: 

1. The applicant enter into an arrangement satisfactory to the 
Director of Legal Services indemnifying the City against all 
claims or damages arising directly or indirectly from the 
proposed closure. Such indemnity to be in the form of 
Insurance in which the City of Vancouver is named insured. 

2. That all relevant licenses be obtained by the applicant 
prior to the event. 

3. That no stakes or anchors be imbedded in City property. 

4. That any attachments to street furniture be approved, before 
installation, by the City Engineer. 

5. Any electrical fittings on the street be approved by the 
City Engineer. 

6. That all structures, etc. be dismantled and removed from 
the street at the conclusion of the event." 

The City Manager submits the above report of the City Engineer 
for Council's CONSIDERATION. 


2. Block Party and Festival Street Closure - 
Maple Street from 1st Avenue to 2nd Avenue 

The City Engineer reports as follows: 

"In a letter dated June 8, 1977, Ms. Marie Doucette of the First and 
Maple Ad Hoc Tenants Committee, requests that Maple Street, from 1st Avenue to 
2nd Avenue, be closed to vehicular traffic on Saturday, July 2, 1977 from 
12:00 noon to 7:00 p.m. The purpose of the closure is to provide an area for 
the Block Party and Festival to put on an Indian Salmon Bake, ethnic foods and 
beer garden and have entertainment provided by jazz musicians. 
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As Maple Street is not a transit route, B.C. Hydro operations will 


not be affected. The Police Department advises that they will provide special 
attention for this event and there are no objections from a Traffic Engineering 
standpoint. 

Temporary signing and barricading will be required, as well as extra 
street cleaning. The estimated costs are as follows: 


Should Council approve the applicant's request to close to vehicular 


traffic Maple Street, from 1st Avenue to 2nd Avenue, from 12:00 noon to 7:00 p.m. 
Saturday, July 2, 1977, such approval should be subject to the following 
conditions : 


1. The applicant enter into an agreement satisfactory to the 
Director of Legal Services indemnifying the City against 
all claims that may arise from the proposed closure; such 
indemnity to be in the form of insurance in which the City 
of Vancouver is named insured. 

2. That any food concessions be approved by the City Health 
Department. 

3. That all relevant licences be obtained by the applicant 
prior to the event. 

4. That any structures to be erected on the street or any 
attachments to street furniture be approved, before ins- 
tallation, by the City Engineer. 

5. Any electrical fittings on the street be approved by the 
City Engineer. 

6. Costs of temporary traffic controls be borne by the applicant. 

7. Costs of any additional street cleaning over and above normal 
Street cleaning be borne by the applicant. 

8. That all structures, etc. be dismantled and removed from the 
street immediately following the event. 


In connection with items (6) and (7), the applicant requests a grant 
to cover the costs of temporary signing and barricading, as well as extra street 
cleaning. 


The City Engineer submits for Council's CONSIDERATION the request 


of the First and Maple Ad Hoc Committee for a grant to defray the cost of 
signing and street cleaning at an estimated cost of $550.00. The Comptroller 
of Budgets advises that, if approved, the source of funds will be Contingency 
Reserve ." 

The City Manager submits the above report of the City Engineer for 
Council's CONSIDERATION and, if approved, suggests the resolution be worded 
as a grant of up to $550.00. 


(1) Temporary signing and barricading 

(2) Sanitation Department services 


TOTAL 


$200.00 
$350.00 
$550.00 
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3 . Gastown Heritage Festival - Street Closure 

The City Engineer reports as follows: 

"In a letter dated May 17, 1977, Mr. J.S. Ellis, on behalf of the 
Gastown Historic Area Coordinating Committee, requests that certain streets in 
Gastown be closed to vehicular traffic. The specific dates and times requested 
are: 

Friday, July 1, 1977, 10:00 a.m. to July 2, 1977, 2:00 a.m. 
Saturday, July 2, 1977, 10:00 a.m. to July 3, 1977, 2:00 a.m. 
Sunday, July 3, 1977, 10:00 a.m. to 10:00 p.m. 

The purpose of these closures is to provide an area where sidewalk 
cafes, taverns, etc. can be set up and musical entertainment and ethnic dancing 
can take place. The streets requested to be closed are: 

Water Street from Cordova to Carrall Streets 

Alexander Street from Carrall to Columbia Streets 

Carrall Street from Powell Street to its north end 

Abbott Street from the lane north of Cordova Street to 
its north end 

Gamble Street from the lane north of Cordova Street to 
its north end. 

In conjunction with the Gastown Heritage Festival, the annual Folkfest 
parade will be one of the highlights taking place on Friday, July 1, 1977. The 
date being a public holiday, approval of the parade itself is under the juris- 
diction of the Chief Constable, however, the dispersal of the parade in Gastown' s 
Maple Tree Square as part of the Heritage Festival will affect transit operations 
from 11:30 a.m. to 1:00 p.m. on Friday, July 1, 1977. B.C. Hydro has agreed to 
re-route their buses for this event. 

It should be noted that this will be the only period during the 
Heritage Festival when transit services are disrupted. The Police Department 
will provide special attention for these events and there are no objections 
from a Traffic Engineering standpoint. 

Should Council approve the applicant's request to close to vehicular 
traffic Water Street, from Cordova to Carrall Streets; Alexander Street from 
Carrall to Columbia Streets; Carrall Street from Powell Street to its north end; 
Abbott Street from the lane north of Cordova Street to its north end, and Cambie 
Street from the lane north of Cordova Street to its north end, on July 1 and 2, 
1977 from 10:00 a.m. to 2:00 a.m. and July 3, 1977 from 10:00 a.m. to 10:00 p.m., 
such approval should be subject to the following conditions: 

(1) The applicant enter into an arrangement satisfactory to 

the Director of Legal Services Indemnifying the City against 

all claims that may arise from the proposed closure, such 

indemnity to be in the form of insurance in which the City 
of Vancouver is named insured. 

(2) Any food concessions be approved by the City Health Department. 

(3) That all relevant licences be obtained by the applicant 
prior to the events. 

(4) That the cost of temporary traffic controls be borne by 
the applicant. 

(5) That the cost of any street cleaning over and above normal 
street cleaning be borne by the applicant." 

The City Manager submits the above report of the City Engineer for 
Council's CONSIDERATION. 

FOR COUNCIL ACTION SEE PAGE(S)3^!L4?^ 
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Manager's Report, June 17, 1977 (FINANCE: A-7 - 1) 

FINANCE MATTERS 

RECOMMENDATION 

1 . False Creek Ground Leases - Assignment of Strata Lots 
The Director of Legal Services reports as follows: 


"The following ground leases make provision for their conversion 
under the Strata Titles Act into individual strata lot leases 
and the ultimate assignment of such leases to the purchasers of 
the strata lots:- 


1. Ground lease dated as of 1 July, 1976, between 
the City and Frank Stanzl Construction Ltd. by 
which the City leases to the lessee Lot 5, False 
Creek, Plan 16003; 

2. Ground lease dated as of 1 October, 1976, between 
the City and Frank Stanzl Construction Ltd. by 
which the City leases to the lessee Lot 7, False 
Creek, Plan 16003; 


3. Ground lease dated as of 13 May, 1976, between 
the City and Creek Village Building Co-operative 
Association by which the City leases to the lessee 
Lot 8, False Creek, Plan 16003; 

4. Ground lease dated as of 10 March, 1976, between 
the City and Frank Stanzl Construction Ltd. by 
which the City leases to the lessee Lot 9 , False 
Creek, Plan 16003; 

5. Ground lease dated as of 1 October, 1976, between 
the City and Frank Stanzl Construction Ltd. by 
which the City leases to the lessee Lot 25, False 
Creek, Plan 16003; 

6. Ground lease dated as of 17 May, 1976, between 

the City and University Non-Profit Building Society 
by which the City leases to the lessee Lot 27, 
False Creek, Plan 16003. 


The assignment of the assignor's leasehold interest in each 
strata lot must be in the form annexed to the ground leases 
with such additions, deletions and amendments thereto as are 
approved by the City. The assignment is required to be executed 
on behalf of the City. 

Section 169 of the Vancouver Charter provides that instruments 
to which the common seal is required to be affixed must be 
signed by persons designated for the purpose by Council or if 
there is no designation they shall be signed by the Mayor and 
the City Clerk. It has been pointed out by the solicitors for 
the lessees that there could be a considerable delay in completing 
the sale of the strata lots if the signatures of both the Mayor 
and the City Clerk had to be obtained. A request has been made 
for a procedure which would expedite the execution of the 
assignments . 


Cont'd 


Manager's Report, June 17, 1977 
Clause #1 continued: 


(FINANCE: A-7 - 2) 


It is recommended that the Director of Legal Services, or in 
his absence, an assistant Director, is hereby authorized to 
sign on behalf of the City of Vancouver the assignments of 
the leasehold interests in the strata lots made under the 
provisions of the ground leases enumerated above and affix the 
seal of the City of Vancouver thereto; such assignments shall 
be in a form approved by the Director of Legal Services." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Director of Legal Services be approved. 


FOR council ACTiCN SEE PAGE(S) 
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MANAGER'S REPORT, JUNE 17, 1977 (PROPERTIES: A9-1) 


PROPERTY MATTERS 


RECOMMENDATION 


1. Encroachment onto City-owned property 
E/S 700 Block Richards Street, Georgia 
to Robson Streets 


The Supervisor of Properties reports as follows: 

"The building on Lot 11, Block 55, District Lot 541, 
situated on the east side of Richards Street, between Georgia 
and Robson Streets, encroaches 0.14 feet onto adjacent lot 12, 
Block 55, D.L. 541 which is City-owned. This encroachment 
cannot be validated under the encroachment by-law as the 
encroachment does not extend into the street or lane allow- 
ance. 

The east 0.14 feet of Lot 12, Block 55, District Lot 541 
could be leased to the owner of Lot 11. The agent for the 
owner has been approached and has agreed to a 10-year lease 
at a rental of $15.00 per annum. 

It is therefore recommended that the east 0.14 feet of Lot 12, 
Block 55, District Lot 541 be leased to the owner of Lot 11, 
Block 55, District Lot 541 for a period of 10-years from June 
1, 1977 at a rental of $15.00 per annum, subject to one 
year's notice of cancellation if required for civic purposes 
and that documentation be to the satisfaction of the Director 
of Legal Services." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Properties be approved. 


2. Lease of City-Owned Property - 1412 Howe St. 


The Supervisor of Properties reports as follows :- 

"This property at 1412 Howe Street known as Lot G, Block 122, 
D.L. 541 purchased for Granville Bridge is situated 
partially under a ramp. 

It is improved by a one storey brick building. 

The present lease expires on August 12, 1977 and the existing 
Lessee has asked for an extension for a further 5 years. 
The City Engineer has no objection to the extension and after 
negotiation the lessee (Charlie Sotirios Korossis) has agreed 
that the rent be increased from $114.00 per month plus taxes 
to $235.00 per month plus taxes subject to the following 
terms and conditions. 

1 . USE - Automobile repair shop 

2. TERM - 5 years from August 13, 1977 

3. ASSIGNMENTS - Lessee not to assign lease without consent 

such consent not to be unreasonably withheld. If 
permission to assign is granted. City to have right 
to charge the then market rental value of the land 
and buildings. 
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MANAGER'S REPORT, JUNE 17, 1977 (PROPERTIES: A9-2) 

Clause #2 continued 

4. RENTAL - For the first 2h years $235.00 per month plus 

l/l2th annual property taxes as if levied. 

5. INTEREST ON ARREARS - City to have right to charge interest 

on arrears of rent and taxes at a rate of 3% above 
the prime lending rate of the Bank of Montreal, Main 
Breinch, Vancouver, per ainniim until paid. 

6. RENTAL REVIEW - In 2h years and to be market rental value 

plus taxes as if levied. 

7. REPAIRS - Lessee to repair to the standard of a prudent 

owner except Lessee not responsible for roof repairs 
or structural repairs. Lessee to paint building and 
replace two broken windows to satisfaction of the 
Supervisor of Properties within 3 months of 
commencement of lease. 

8. INSURANCE - City to insure existing building against loss 

by fire. Lessee to carry minimum of $500,000.00 
public liability insurance. 

9. OUTGOINGS - Lessee to pay all outgoings. 

10. CITY BY-LAWS - Lessee to obey including obligation to 

remove snow from sidewalk. 

11. SECURITY DEPOSIT - One month's rent plus l/l2th of annual 

taxes . 

12. LIABILITY - City not liable for loss of damage caused by 

objects or substances falling off Granville Bridge 
or ramps. 

13. ACCESS - City Engineer to have right of access at any time 

without notice or penalty. 

14. LEASE AGREEMENT - To be satisfactory to Director of Legal 

Service . 

It is recommended that Lot G, Block 122, District Lot 541 be 
leased to Mr. Korossis subject to the above mentioned conditions." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Properties be approved. 

3 • Leasing of 27^2 Grandview Highway 

The Supervisor of Properties reports as follows: 

"2782 Grandview Highway, legally described as Portion of Lot 
1, Block A, D.L. Section 44, T.H.S.L., Plan 11660, consists 
of approximately 38,000 square feet of land improved with a 
two- storey office, showroom, and storage building plus two 
unattached buildings previously used as repair garages. 
The property is presently vacant, the previous tenant having 
vacated the premises at the end of October 1976, due to 
bankruptcy. The rental under the old agreement was $24,000.00 
per annum plus taxes as if levied. 

Allied Bottle Distributors Ltd. propose to rent the property 
subject to the following conditions :- 

(a) RENTAL ; $24,000.00 per annum plus 

taxes as if levied; 
(Billed monthly) 

(b) DATE OF COMMENCEMENT; June 1st, 1977 
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Regular Council, November 3, 1370 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Marketing of City-owned Land : 
Champlain Heights (cont'd) 

3. All sites in Areas A, B, C and D, with the exception of 
the cooperative housing site (#18) be sold. The disposal 
of Site #18 to the United Cooperative Housing Society 
will be reported on separately. 

4. All commercial and multiple housing sites in Areas A, B, 
C and D, with the exception of sites which Council have 
already determined be sold to a specific company, agency 
or group (#s 1, 3, 4, 11, 16, 17, 18 and 21) be advertised 
for sale on the open market on the basis of the conditions 
of development attached as Appendix B to this report, as 
follows : 

(a) commercial site #2, garden apartment and townhouse 
sites #9 and #10, townhouse sites #19 and #20 - on 
the basis of competitive design and minimum price. 

(b) high rise sites #5 and #6, garden apartment and 
townhouse sites #7 and #8, townhouse sites #12 and 
#13 - on the basis of highest bid. 

A decision on the disposal of sites #14 and #15 
will be made after the Standing Committee of Council 
on Planning and Development has considered a sub- 
mission from the Association for the Mentally 
Retarded . 

When the bids are received they will be reported to Council 
with recommendations. 

Bid calls for sites for which the type of operation or 
management have not been established and for cooperative 
housing site #9, be limited to condominium and rental 
schemes with preference given to condominium development 
for sites #s 9, 19 and 20. 

The two senior citizens' sites (#3 and #11), the highrise 
'5-5-5' Plan (site #4) and the cooperative housing site 
(#18) be developed in accordance with the conditions of 

development attached as Appendix B to this report." 

The Board of Administration recommends the foregoing joint 
report of the Director of Planning and Supervisor of Property and 
Insurance be endorsed. 

(Appendix B is on file in the City Clerk's Office) 

MOVED by Aid. Sweeney, 

THAT the foregoing recommendations be approved, including the 
suggestion that the basic conditions of development for sites in 
areas A, B, C and D be generally in accordance with the conditions 
set out in Appendix B. 

- CARRIED 

G . Melville-Dunsmuir Connector 

It was agreed to defer consideration of the report of the 
Board of Administration dated October 26, 1970, pending the hearing 
of a delegation as requested. 

H. Columbia-Quebec Connector: Construction and 
Matters Arising therefrom - Deeks-Laf arge Ltd. 

It was agreed to defer consideration of the report of the 
Board of Administration dated October 30, 1970, pending the hearing 
of a delegation as requested. 
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MANAGER'S REPORT, JUNE 17, 1977 (PROPERTIES: A9-3 ) 

Clause #3 continued 

(c) TERM ; 37 months from commencement 

date 

(d) BUILDING AND LESSEES' 

FIXTURES ; All buildings and Lessees' 

fixtures, except signs and 
trademarks, are to be considered 
as City property. 

(e) OUTGOING AND REPAIRS ; Lessee to pay all outgoing 

expenses and keep the building 
and improvements in repair to 
the standards of a prudent 
owner. 

(f) INSURANCE ; City to insure buildings against 

Fire, and Lessee to carry Public 
Liability Insurance in an amount 
satisfactory to the Director of 
Legal Services. 

(g) AGREEMENT ; To be drawn satisfactory to the 

Director of Legal Services. 

Recommended that a new lease agreement be drawn up between 
Allied Bottle Distributors Ltd. and the City of Vancouver 
re portion of Lot 1, Block A, D.L. Section 44, T.H.S.L., 
known as 2783 Grandview Highway, subject to the foregoing 
conditions ' (a) ' to ' (g) ' ." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Properties be approved. 


INFORMATION 


4. Demolitions - 5512 Tyne St. & 1069-^9 Thurlow 


The Supervisor of Properties reports as follows: 

"I have received and opened quotations from various 
contractors for demolition of the structures listed below 
and have awarded the contract to the low bidder as noted :- 


(A) Property 

5512 Tyne Street 

Lots 18-20, 

Block 7, D.L. 36 & 


51 


Project 

Property 

Endowment 

Fund 


Successful 
Bidder 

Ed McCaughan 


City to Pay 
$835.00 


Code No. 
5927/9820 
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(PROPERTIES: A9-4) 


Clause #4 continued 


(B) Property 


1069-1089 Thurlow 
Street 

Lot 1, Blk 23, 
D.L. 185 


Project 

Nelson Park 
Site 


Successful 
Bidder 

Arrow Demolition 


City to Pay 
$4,385. 00 


Code No. 


4189 


The City Manager has confirmed the above contracts and 
submits the foregoing report of the Supervisor of Properties 
to Council for INFORMATION 


FOR COUNCIL ACTION SEE PAGE(S) . 


MANAGER'S REPORT 

June 17, 1977 


TO: Vancouver City Council 

SUBJECT: Grant Request - Summer Sports Prograirwes for Youth 

CLASSIFICATION: CONSIDERATION 

The Director of Finance reports as follows: 

"A grant request of $7,950 has been received to assist in providing a summer 
sports program for young people from July 4 to August 12, 1977. The request 
is made by Harry Jerome who, along with others, is attempting to put together 
a sports program that will encompass all of the community centre areas 
throughout the city. The idea is to create activities during those weeks of 
summer when many youngsters seem to be at loose ends. The grant request is for 
the administration and materials costs and would be administered through the 
B.C. Sports Federation. 

The following has been submitted in support of the report. 
' Program 

The proposed Summer Sport Program is to provide an 
opportunity for young people, during the months of 
July and August (actually, July 4 to August 12 on 
week days from 10:00 to 2:00), to participate in a 
number of physical fitness and sport activities at 
Empire Stadium, Pacific National Exhibition. Co- 
operation for underwriting costs, use of resources, 
etc., has been sought from a number of agencies and 
groups, including the Pacific National Exhibition, 
the Municipal and Provincial Governments and the 
B.C. Sports Federation, as well as groups in the 
private sector. 

The purpose of this program is to provide young 
people with the opportunity to participate in a 
number of activities that will be available through 
clinics, demonstrations, competitions and field days 
at one of the finest sport facilities in Canada. 

The Program will be open to everyone at no cost. 
Aspects of the program will be run in cooperation 
with the Vancouver Parks Board and various sport/ 
fitness groups. Also, community groups will be 
invited to participate. 

Duration (tentative) 

July 4 to August 12 (except July 15) 
Monday to Friday, from 10:00 to 2:00 

9:30 to 10:00 - Set up 

10:00 to 12:00 - Competitions 

12:00 to 2:00 - Clinics, Demonstrations 

2:00 to 2:30 - Take down 

The last week in August will be used for the final of the 
Junior Olympic Program that the comnunity centres sponsor. 

Activities (tentative) 

Track - running 
- cycling 

Field - soccer 

field hockey 
volleyball 
European handball 
tennis 


football (drills) 
baseball (drills) 
fitness aware 
super sport tests* 


* A request has been made to the Provincial Government for 
$5,000 to support this activity (see Appendix A). 
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Administration and Budget 

A coordinator would be responsible for the direction 
over the entire program. An assistant coordinator 
would be responsible to the coordinator and duties 
would include communication with various community 
centres and public relations. Several supervisors 
will be responsible for assisting, officiating and 
testing with the various duties. 

Offices will be located at the PNE and the B.C. 
Sports Federation. 


Budget 

Staff Coordinator - $1.000/month x 2 = $2,000 
Assistant - 800/month x 2 = 1,600 

Secretary - 700/month x 2 = 1,400 

Supervisors - 3 @ $15/day for 30 days = 1,350 

$6.350 


Materials 


Office (B.C. Sports Federation) = No charge 

Telephone = $ 50 

Typewriter = 50 

Transportation - Gasoline = 200 

- Rental = 300 

Equipment - Small equipment & repairs = 1 ,000 

Approximate Budget Requested 

Salaries $6,350 
Materials 1 ,600 

177950 


Representatives of the Park Board and Harry Jerome will be in attendance to 
provide any further information Council may require. 

The Director of Finance submits the foregoing grant request of $7,950 to be 
administered by the B.C. Sports Federation to City Council for CONSIDERATION." 

The City Manager submits the foregoing report of the Director of Finance for 
Council CONSIDERATION. 


FOR COUNCIL ACnOiJ SIE ?AGE{S) ...Sj^s;^ 


MANAGER'S REPORT 

June 21, 1977 

TO: Vancouver City Council 

SUBJECT: Vancouver Brief - Provincial Transit Authority 
CLASSIFICATION: RECOMMENDATION 

The Director of Finance and the City Engineer report as follows: 


"At its meeting on May 10, 1977, Vancouver City Council approved recommendations 
of the Standing Committees of Council on Finance & Administration and Transporta- 
tion that slightly amended the draft brief prepared by the City Engineer and the 
Director of Finance and further approved as recommendation 'C 

'THAT the brief as revised by the Director of Finance 
and Acting City Engineer, in accordance with the Joint 
Committee's instructions, and circulated with this report, 
be presented to the Provincial Gover niient fol lowing 
further discussion with the GVRD. ' 

In accordance with the Council resolution, the City of Vancouver brief was 
discussed with the GVRD Transportation Committee and the GVRD officials. 
We have now received a draft rewrite from the GVRD officials, which to the 
best of our knowledge has not been considered by the GVRD Transportation 
Committee. Most of the suggested wording changes in the GVRD staff redraft 
are not of major consequence. There is some effort on the part of the GVRD 
staff to emphasize the inclusion of roads beyond the level of emphasis in the 
City brief. The inclusion of roads, while supported in the City brief, is not 
in accord with the desires of the Province. 

One of the important changes the GVRD staff suggest is that a major portion of 
the local contribution to transit should go to financing capital improvements 
rather than the operating deficit. This is a point that can be considered 
further by your staff and discussed with the GVRD, even though it is doubtful 
that it would affect the overall picture greatly. The GVRD staff redraft 
also emphasizes that the Regional District should be given additional sources 
of revenue, which is contrary to the City position wherein your staff feel that 
the municipalities should be provided with the additional sources of revenue to 
then support the transit/transportation system that may be planned and developed 
at the Regional level in full cooperation with the municipalities. We cannot 
support this shift in emphasis to the Region receiving the additional sources 
of revenue. 

We will further review the suggested wording changes and can incorporate many 
of them in the brief. However, because of timing constraints, and now that the 
brief has been discussed with the Regional District, In accordance with the 
Council resolution, we 

RECOMMEND that the brief be transmitted to the Provincial Government with a 
covering letter indicating that discussions did take place with the GVRD, and 
will continue to take place, but that on some issues, there is not complete 
agreement. " 

The City Manager RECOMMENDS that the recommendations of the City 
Engineer and the Director of Finance be approved. 


FOR COUNCIL ACTION SEE PAGc{S} 3M^. 


PART REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


JUNE 16, 1977 


A meeting of the Standing Conunittee of Council on Community Services 
was held on Thursday, June 16, 1977, in Committee Room No. 2, Third 
Floor, City Hall, at approximately 1:30 P.M. 


PRESENT ; Alderman Rankin, Chairman 
Alderman Bellamy 
Alderman Ford 
Alderman Gerard 
Alderman Marzari 

COMMITTEE CLERK: E. Bowie 


RECOMMENDATION 

1 . Grant Request - Sunset Summer Adventure Program 

The Committee had before it for consideration a City Manager's 
Report dated June 9, 1977 (copy circulated), in which the Director 
of Social Planning reported on summer recreation program in the 
Sunset area for approximately two hundred 12 to 16 year olds. 

It was pointed out that there are no other summer programs for 
youth in this area. 

The Association has received a Young Canada Works grant of 
$11,728.00 to pay the salaries of university and high school 
students who will be employed to run day trips, camping, sporting 
activities and arts and crafts programs. 

The Association is requesting a grant from the City to cover 
the cost of program supplies and of renting and operating a 15 
passenger van. 

After discussion, the Committee 

RECOMMENDED 

THAT a grant of $1,000.00 be approved to the South 
Vancouver Communities Association Sunset Summer 
Program to cover the cost of part time van rental 
operation and program supplies. 


2 . Liquor Permit Application - 1630 Alberni Street 

The Committee had before it for consideration a City Manager's 
Report dated May 31, 1977, in which the Director of Planning reported 
on the application of Mr. F. Lai, Development Permit Application No. 
77560, as follows: 


"The above noted Development Permit Application has been filed to use 
a portion of the main floor of the existing building as a Holding Bar 
area in conjunction with the existing restaurant on the site. 

This development is situated on the south side of Alberni Street, west 
of Cardero Street, in the Downtown District. 



Continued 


Part Report to Council 

Standing Committee of Council on Community Services 
June 16, 1977 


Clause No. 2 Continued 


"The proposed Holding Bar development will provide an assembly area of 
approximately 1350 square feet and a maximum seating capacity of 50 
persons. This portion of the building was previously approved for use 
as a cabaret. 

The Director of Planning approved this application subject to the 
condition that prior to the issuance of the Development Permit: 

'This request is referred to the Council Committee on new 
liquor outlets for consideration and necessary action.' ■• 


Mr. Ron Tanguay, representing the applicant, Mr. F. Lai, pointed 
out to the Committee that these premises were previously operated as 
a cabaret. The proposed operation will result in a reduction in the 
seating capacity and the elimination of one bar. 

After discussion, it was 

RECOMMENDED 

THAT the application of Mr. F. Lai for Development 
Permit No. 77560, to use a portion of the main floor 
of the existing building at 1630 Alberni Street as 
a holding bar area in conjunction with the existing 
restaurant, be approved. 


FOR COUNCIL ACTJOr; SEE PAgEfS) 5^^ 
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CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 


A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, June 28, 1977, in the Council Chamber, 
commencing at 2:00 p.m. 


PRESENT : Mayor Volrich 

Aldermen Bellamy, Brown, Gerard, 
Gibson, Harcourt (arrived 4.20p.m.) 
Kennedy, Marzari, Puil and Rankin. 

ABSENT: Alderman Ford. 


CLERK TO THE COUNCIL: D.H. Little. 


PRAYER 

The proceedings in the Council Chamber were opened with 
prayer . 


ACKNOWLEDGMENT 

The Mayor acknowledged the presence in the Council Chamber 
of students from the Kitsilano Workshop Programme at Vancouver 
Community College, under the direction of Ms. Betsy McDonald. 


'IN CAMERA' MEETING 

The Council was advised that there were matters to be 
considered 'In Camera' later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Puil 
SECONDED by Aid. Brown 

THAT the Minutes of the Regular Council Meeting of June 
21, 1977 (with the exception of the 'In Camera' portion) be 
approved . 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Puil 
SECONDED by Aid. Bellamy 

THAT this Council resolve 
Mayor Volrich in the Chair. 


itself into Committee of the Whole, 
- CARRIED UNANIMOUSLY 
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DELEGATIONS 


1. D.P.A. 77360 - False Creek Area lOA 
Construction of Fishermen's Lockers 

Council, on June 14, 1977, approved a delegation request from 
Mr. T. G. Hodgson, a fisherman in the area. Council noted 
that the Development Permit application in question was recently 
approved by the Development Permit Board, subject to a number of 
conditions . 

Mr. Hodgson addressed the Council and circulated a petition 
containing 110 signatures opposing the development. Mr. Hodgson 
stated the proposed development would not provide the natural light 
required for the fishermen to mend their nets; the storage will 
be gloomy and the new facility will not provide the same amenities 
to the fishermen as those presently in the area. 

Mr. B. Carruthers, representing Hyland Turnkey Ltd., the 
applicant, with the aid of a model, described the proposed 
dvelopment . 

The Mayor suggested that Mr. Hodgson contact representatives 
of Hyland Turnkey Ltd. to discuss his objections to the development. 

MOVED by Aid. Puil 

THAT the representations of Mr. Hodgson and Mr. Carruthers 
be received. 

- CARRIED UNANIMOUSLY 


2. 4 67 8 Main Street 

Hakim Gill Enterprises Ltd. 

Council, on June 14, 1977, approved the recommendation of the 
Director of Permits and Licenses contained in a Manager's report 
dated June 10, 1977, that Mr. Hakim Gill be requested to appear 
before Council to show cause why the business license issued to 
Hakim Gill Enterprises Ltd., should not be suspended. 

Mr. Gill had contravened the City Charter by opening for 
business on Victoria Day, May 23, 1977. Mr. Gill addressed the 
Council and circulated a brief in which he pleaded guilty to the 
contravention. He stated that he did not become aware of the 
provisions of the Charter until after his opening had been 
advertised in the press and it was then too late to cancel the 
opening. Mr. Gill gave an undertaking to Council that, in the 
future, he would not open for business on statutory holidays. 

MOVED by Aid. Gerard 

THAT the business license issued to Hakim Gill Enterprises 
Ltd., be suspended for one day. 

- CARRIED 

(Alderman Puil opposed) 


3 . Auto Towing Contract 

The Insurance Corporation of British Colxambia, in a letter 
dated June 20, 1977, requested that Council instruct the Police 
Department to direct all tows from accident scenec to the I.C.B.C. 
storage lot at 130C South Kootenay Street unless otherwise 
instructed by the vehicle owner. The City Manager, in a report 
dated June 20, 1977, recommended that Council so direct the Police 
Department. 
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DELEGATIONS (Cont * d) 
j^tttP Towing Contract (Cont'd) 

Also before Council was a letter dated June 21, 1977, from 
the Automotive Retailers' Association opposing the I.C.B.C. request. 
The Association claimed there would be no savings accruing to the 
motoring public through diverting the storage from the contract 
tower to premises which have to be maintained by the taxpayers. 

Council, on June 21, 1977, agreed to hear representations 
from General Auto Towing and the Automotive Retailers Association. 

Mr. C. Vanderspek, General Auto Towing, addressed Council 
and filed a brief opposing the request of I.C.B.C. He contended 
that, should the City accede to the I.C.B.C. request, the City 
would be forced to re-tender its towing contract, resulting in 
higher towing costs for the motoring public. If the City 
instructs that accident-damaged vehicles be towed anywhere other 
than to General Auto Towing ' s yard, the City wi ] J be responsible 
for al], towing charges. 

Mr. Gibbs, Automotive Retailers' Association, spoke in 
support of Mr. Vanderspek 's position. 

Mr. S. Pearson, Senior Claims Manager, I.C.B.C. spoke to the 
Corporation's request. He indicated the Corporation would be 
prepared to consider some method whereby the towing could be 
restricted to those cars insured under I.C.B.C. He further stated 
that no additional towing costs would be incurred by the City if 
I.C.B.C's request were granted, as I.C.B.C. would undertake to pay 
the towing charges on all cars towed to its holding lot. 

MOVED by Aid. Puil 

THAT the recommendation of the City Manager contained in 
his report of June 20, 1977, be approved; 

FURTHER THAT the City Manager obtain an undertaking from 
I.C.B.C. that the Corporation will develop some method by v/hich 
cars insured by the Corporation could be readily identified, and 
that no extra towing charges v.'ould accrue to the City as a result 
of the nev towing arrangements. 

- CARRIED 

(Alderman Brown opposed) 


4 - FM-1 Zoning Fnirview Slopes 

Councir. , on Juno 14, .1 077 agreed to hear representation from 
Mr. T. Heyerdahl on FM-1 Zoning in the Fairview Slopes. Before 
Council for information were the following: 

(a) Letter dated June 6, 1977, from T. Heyerdahl 
& Associates. 

(b) Submission to Board of Variance dated 
May 27, 1977. 

(c) Extract of the Report of the Standing Committee 
on Planning and Development, dated April 21, 1977. 

(d) Extract fron the Building Board of Appeal 
Meeting dated June 8, 1977. 

Mr. Heyerdahl addressed Council and circulated a brief 
summarizing the history of his Development Permit Application 
to renovate the premises located on Fairview Slopes. 

The Mayor noted that the Heritage Advisory Committee had 
made a £tatr.iont supporting Mr. Heyerdahl ' s position in this 
matter - 

Cont'd. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

I. Provincial Policy: Social 
Allowance Administration 

The Board of Administration, under date of October 23, 1970, 
submitted a report of the Acting Social Service Administrator 
reviewing various aspects of administering social allowances, 
in the light of a circular letter from the Provincial Department 
of Rehabilitation and Social Improvement dated October 1, 1970. 
The Council reviewed the information contained therein and took 
action as follows: 

Emergency Aid 

MOVED by Aid. Hardwick, 

THAT the authorities of the Provincial Department of 
Rehabilitation and Social Improvement be informed that the 
Vancouver City Council recognizes many of the matters set out 
in the Department's circular of October 1st as reasonable 
directives. However, in the matter of emergency aid it is con- 
sidered such should be left in the hands of the Social Service 
administrator of the City of Vancouver in view of the emergent 
situations involved, but it be required that the City 
report after the facts to the Department. 

- CARRIED 

(For further action on this report see page 10) 


The Council (in Committee of the Whole) , recessed at approx- 
imately 10:45 a.m. to reconvene 'In Camera' in the Mayor's Office 
following which the Council recessed at 12 noon to reconvene in 
open session in the Council Chamber at 2:00 p.m. 

The Council (in Committee of the Whole) , reconvened in the Council 
Chamber at approximately 2:00 p.m., with the following members 
present : 

PRESENT: His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 
Hardwick, Linnell, Phillips, 
Rankin, Sweeney and Wilson 


DELEGATIONS AND UNFINISHED BUSINESS 

1 . Peddlers 

Earlier in the proceedings Mr. J. Stanton, Barrister, 
appeared on behalf of Mrs. B. Kostyk in respect of placing of 
flower carts on the streets and being permitted to remain in 
one location for longer than a specified time. Briefs dated 
September 18 and November 3, were submitted. 

The Board of Administration in its report of August 21st 
reports on this particular matter and advises of the relevant 
section of the License By-law setting out limited times for 
stopping of peddlers' vehicles on the streets or lanes. It is 
advised merchants in the areas where the flower carts have been 
located have complained. In this regard a communication was 
noted from St. Paul's Hospital, under date of September 10, 1970. 


cent 'd . . . 
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W^t. f fjjClos l^llirvigtr Slopes (6ont*it): 

Council, on May 10, 1977, approved the following recommend- 
ations in the report of the Standing Committee on Planning and 
Development, dated i^pril 21, 1977: 

" A. THAT the Director of Planning and Director 

of Legal Services be instructed to take into 
consideration in their report on policy for lane 
dedications, the fact that the Comm.ittee favours 
an overall density increase for Fairview Slopes, 
with every site which does not abut a lane, 
dedicating up to a maxim.mn of 10' for lane 
purposes, and no subsequent density increase at 
the time of lane dedication. 

E. THAT Developm.ent Permit Application #75824 not be 
held up pending a City-wide policy on lane 
dedication, but the applicant be requested to 
consider dedicating a 10' easement to the City 
with an option to purchase at a later date. 

C. THAT the Director of Legal Services prepare an 
amendment to the Building By~lav; to reflect 
"assessed Value" as being 100% of assessment. 

D. THAT the Director of Planning reconsider the 
amount of floor area to be allowed in the FM-1 
Schedule for commercial use. " 


The City Manager advised that the City had failed in 
endeavours to implcm.cr.t recommendation "B" quoted above. 
The Director of Planning advised that his staff is in the 
of preparing the reports requested by Council. 

MOVED by Aid. Puil 

THAT the Director of Planning be instructed to expedite the 
reports requested in the recomjncndations of the Standing Committee 
on Planning and Development of April 21, 1977, approved by Council 
on May 10,1977. 

- CARRIED UNANIMOUSLY 


5. A-mendment of the Salish 
Park Agreement. 


Council, on May 31, 1977, deferred the following motion: 

"THAT funds up to $20,000 bo allocated towards 
the capital cost of constructing facilities 
in the park area, and an equitable amount be 
negotiated for operating costs of the facilities 
on the condition that once the funds have been 
contributed, the residents of the Salish Park 
Subdivision v:ill have unrestricted access to the 
facilities v/ithout paying additional funds. " 

Mr. R. Guerin, Councillor, Musqueam Indian Band, appeared 
before Council this day and advised that the Band is not willing 
to negotiate greater use of the Park in return for amendments to 
the Zoning By-laws. The Band will shortly be proposing a new 
scheme of developm.ent which would meet the present zoning schedule 
of the area and, therefore, there would no longer be a need to 
negotiate greater use of the Park for non--band members. 


Its 

process 
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DELEGAflOMS (cont'd} 

MOVED by Aid. Kennedy 

THAT the submission of Mr. R.Guerin, be received. 

- CARRIED UNANIMOUSLY 


UNFINir-HED BUSINESS 

1. Draft Regulations - Firearms: 
B.C. Police Commission. 


At the Council Meeting on April 26, 1977, during enquiries, 
reference was made to statements in the press suggesting that 
Police Departm.ents use dum dum bullets. The Mayor was requested 
to look into this m.atter. 

Before Council was a letter, dated June 6, 1977, from the 
Deputy Chief Constable on 'Draft Regulations - Firearms; B.C. 
Police Commission' in response to the enquiry. 

The Mayor advised that the Deputy Chief Constable was unable 
to be present at today's meeting, because of a prior commitment. 

MOVED by Aid. Gibson 

THAT consideration of this m.atter be deferred to the 
next m.eeting of Council and Deputy Chief Constable Stewart be 
requested to be present. 

- CARRIED UNANIMOUSLY 


COM-MUNICATIOITS OR PETITIONS 

1. Proposed Widening of 
Stanley Park Seawall . 

In a letter dated June 21, 1977, Mr. R.Turner, on behalf of 
the Executive of the West End ComjTiunity Ac-sociation , requested 
an opportunity to address Council at the first meeting in July, 
on the proposed widening of the Stanley Park Seawall. 

MOVED by Aid. Rankin 

THAT the request of Mr. R.Turner, to appear before Council 
on behalf of the West End Comjtiunity Association, with respect to 
the proposed widening of the Stanley Park Seawall, be granted. 

- CARRIED UNANIMOUSLY 


2. Kivan Boys' & Girls' Club - 
Robson Park . 


Council noted a request from. Mr. A. Worthington, member of 
the Mount Pleasant N.I. P. Comm.ittee and Neighbourhood A.ssociation^, 
to address Council this day on construction of Kivan Boys' and 
Girls' Club. A sim.ilar request was received from. Mount Pleasant 
COPE. 

MOVED by Aid. Rankin 

THAT the delegation requests from. Mr. A. Worthington, and 
Mount Pleasant COPE, be granted. 


- CARRIED UNANIMOUSLY 


At this point in the proceedings. Council agreed 
to vary the Agenda to consider the following: 


II. Report of Standing Committee 
on Planning and Development, 
(June 16, 1977) 


Mt. Pleasant N.I. P. - Construction of 
Kivan Boys' and Cirls' Club (Clause 10) 


Manager's Report dated June 27, 1977 . 
Park Board letter dated June 28, 1977 


Mr. A. Worthington urged Council to approve the use of 
Robson Park for construction of a new Kivan Boys' and Girls' 
Club. 

Mr. Eeaudreau, Mount Pleasant COPE also spoke in support 
of locating the new Kivan Boys' and Girls' Club at Robson Park. 

MOVED by Aid. Puil 

THAT recommendation 'A' of the Committee contained in this 
report be approved; 

FURTHER THAT, should the Park Board not be agreeable to 
the use of Robson Park for development of a new Kivan Boys' and 
Girls' Club, the Supervisor of Properties be instructed to report 
to Council on a site adjacent to Robson Park suitable for the 
construction of the Kivan Boys' and Girls' Club, to include 
a report from, the Director of Finance on suitable financing of 
the site acquisition. 

- CARRIED UNANIMOUSLY 


The Council recessed at 4.05 p.m.., and following 
an 'In Camera' m.eeting in the Mayor's Office, 
reconvened in the Council Chamber at 4.20 p.m. 


COMI/UMICATIONS OR PETITIONS (Cont'd) 


3. Development Permit Application 

Fees charged to Non-profit Societies . 

Council considGrod a memo dated Juno 23, 1977, from Susan 
Anderson, Zoning Planner, advising that a request has been 
received from the Makaw-la Native Wom.ens Association, Native 
Orientation for Women Group, for an amount of $225.00 equivalent 
to the Development Permit Application Fee at their Day Drop-in 
Centre at 4 96 West King Edward. 

MOVED by Aid. Rankin 

THAT a grant of $225.00 to the Makav;-la Native Womens 
Association, for an amount of $225.00 equivalent to the Development 
Permit Application Fee at their Day Drop-in Centre, be approved. 

- CARRIED BY THE 
REQUIRED MAJORITY 
(Aldermen Brown and Gibson opposed) 

The Mayor requested that the Social Planning Department 
prepare a policy report on grants to non-profit societies 
equivalent to Developm.ent Permit fees. 
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<3Q)fg^<rATI0Sg OR PETITIONS (Cont'd^ 


4 . Appointment of Civic Chaplains 

In a ipemo dated June 23,1977, the Mayor recommended the 
appointment of the Reverend Phillip Ilevrett of the Unitarian 
Church of Vancouver as Civic Chaplain for the month of July. 

MOVED by Aid. Puil 

THAT, as recommended by the Mayor, the Reverend Phillip 
Hev.'ett of the Unitarian Church of Vancouver, be appointed Civic 
Chaplain for the month of July. 

- CARRIED UNANIMOUSLY 

5. Grant to Archives - 
Vancouver Foundation 

In a memorandum dated June 23, 1977, the City Clerk advised 
that the Vancouver Foundation had made a grant of $21,000 to the 
City Archives in connection with the photograph restoration program 

MOVED by Aid. Puil 

THAT Council express its appreciation to the Vancouver 
Foundation for the grant of $21,CCC towards the photograph 
restoration program in the City Archives. 

- CARRIED UNANIMOUSLY 

6 . Caesar's Bridge Development . 

Council, on April 26,1977, having considered the relative 
clause of the Standing Committee on Planning and Development's 
report dated April 21, 1977, approved the following recommendation 
of the Committee, relative to the Caesar's Bridge Proposal: 

"THAT the design concept presented to the Committee 
this day be approved in principle but the Development 
Permit Board be requested to take into consideration 
in their discussion of the development permit applications 
the fact that the Committee would prefer to see the 
height of the buildings scaled down and the floating 
v.'alkv.'ay component reconsidered." 

In a letter dated June 15, 1977, the Save the False Creek 
Seawall Comm.ittce requested thot Council hold a Public Meeting 
on the Caesar's Bridge Development. The Committee also 
requested that Council postpone the imminent and irreversible 
decision made by th* Development Permit Board, and reconsider 
the m.atter. 

Attached to the Committee's letter was o position paper on 
the proposed development for the Caesar's Bridge area of False 
Creek. Also submitted was a petition containing approximately 
7 00 signaturGS opposing the proponed ronidGntial and commercial 
development . 

Mr. D.Sutcliffc, False Croak Development Consultant, reviewed 
the history of this development. He advised that the developer 
is presently preparing a revi sed tv-'o-r.torey scheme which would 
include a v/atcr front walkway, giving uninterrupted public access 
along the soav/all. This proposal will be submitted to the 

Development Permit Board within two weeks. 

MOVED by Aid. Kennedy 

THAT the proposed residential/commercial development in the 
Caesar's Bridge area of the south shore of False Creek, be 

- LOST 

(Aldermen Bellamy, Brown Gerard, Gibson, Harcourt, 

Marzari, Puil, Rankin and the Mayor opposed) 


comumci^'sxom:' QR ^FgiTioNS (cont'd ) 

MOVFD by Aid. Kennedy 

THAT Council hold a public neeting in the False Creek Area 
on this matter and, in the meantime, the required Development 
rermit for the proposed residential/commercial development, be 
withheld . 

- LOST 

(Aldermen Bellam.y, Brown, Gerard, Gibson, Harcourt, 

Marzari, Puil, Rankin and the Mayor opposed) 


MOVED by Aid. Puil 

THAT the comm.unication from the Save the False Creek 
Seawalk Comjr.ittee, be received. 

- CARRIED UNANIMOUSLY 


7. City Delegation to B.C. 
Economic Symposium 


In a letter dated June 17, 1977, B.C. Cham.ber of Commerce 
advised it will stage a comprehensive sym.posium. to examine the 
Province's economy, at the Bayshore Inn, from. September 7 - 9,197 
The letter urged Council to send a delegation to participate in 
the symposium. The registration foes are $150.00 per person. 

MOVED by Aid. Kennedy 

THAT Council send a delegation comprised of three Aldermen 
and throe officials, authorized by the City Manager, to the 
B.C. Sym.posium, Scptem.ber 7 - 9, 1977, at the Bayshore Inn, 
at a registration fee of $150.00 per person. 

- (amended) 

MOVED by Aid. Rankin (.in am.endment) 

THAT the words "three Alderm.cn and three officials" be 
deleted and the following inserted in lieu thereof "one Alderman 
and two officials". 

- CARRIED 

(Alderman Kennedy and the Mayor opposed) 

The am.endm.ent having carried, the m.otion, as amended, and 
reading as follows, was put and CARRIED UNANIMOUSLY. 

"THAT Council send a delegation com.prised of one Alderman 
and two officials, authorized by the City Manager, to 
the Ti^C, Symposium,- September 7 - 9,- 1977, at the 
Bayshore Inn, at a registration fee of $150.00 per person." 


8. Lower Lonsdale Waterfront Park 
-- City of North Vancouver 


The Corporation of the City of North Vancouver, in a letter 
dated June 22, 1977, requested Council's support of its petition 
for a Lower Lonsdale V/aterfront Park. 

MOVED by Aid. Harcourt 

THAT consideration of this matter be deferred pending 
receipt of further information from, the G.V.R.D. Park Committee 
on the proposal of the City of North Vancouver. 

- CARRIED 

(Alderman Kennedy opposed) 
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9. Extra Fxpenses - Mayor's 
R.lood Donor Clinic 


On June 16 , .1977 , the first Annual Mayor's Blood Donor 
Clinic was held at the Orpheum Theatre. The response to 
this clinic was good with more than 4 00 pints of blood the 
result . 

In a jnemo dated Jiine /3, 1977, the Mayor recommended 
that Council approve payment from Contingency Reserve of 
add.itional expenses in connection with th.i s clinic, amounting 
to $690.16 (Expense Sheet on file in City Clerk's Office). 

MOVED hy Aid. Harcourt 

THAT the recommendation of the Mayor contained in his 
memorandum, dated Juno 23 , 1977 , he approved. 

- CARRIED UNANIMOUSLY 


B . Manager's Report - June 8, 1977 

Amendment to Area Development Plan 
and Program for Phase 2, Area 6, 
False Creek. 


C . Manager's Report - June 21, 1977 

False Creek, Area 6, Phase 2 - 

City-owned Land - Amendments to 

Area Development Plan - By-law No. 5019 


MOVED by Aid. Gibson 

THAT consideration of the above reports be deferred to the 
next meeting of Council for a report reference at 2:00 p.m. from 
the involved officials. 

- CARRIED UNANIMOUSLY 


Alderman Harcourt indicated he would not 
be present at the next Council Meeting 
for discussion of these items. The Mayor 
suggested Alderman Harcourt submit a 
memorandum for consideration by Council 
when the reports are before it. 


CITY MANAGER'S & OTHER REPORTS 


A. JIANAGER'S GENERAL 
REPORT . 

JUNE 24, 1977. 


Works & Utility Matters 
(June 24 , 1977) 

The Council considered this report which contains three 
clauses, identified as follows: 

Cl. 1. Watermain Installations - 1977 Capital Budget. 
Cl. 2. Granville Island Pump Station. 

Cl. 3. Closure of Portion of School Green Street adjacent 
to Lot 30, False Creek, Plan 16003 - Proposed 
School Site. 


Rj^ular Council, June 25 * 1977 

CITY MANAGER 'a ft. .QtHER REPORTS (COIit'd) 


tforl^S & Utility Matters 

Clauses 1-3 inclusive 

MOVED by Aid. Kennedy 

THAT the recommendations of the City Manager, as contained 
in clauses 1, 2 and 3 of this report, be approved. 

- CARRIED UNANIMOUSLY 


Building 


Planning Matters 

(June 24, 


1977) 

The 

Council considered this report which contains five 

clauses , 

identified as follows: 

CI. 

1 

. Rezoning Application: Northeast Corner of 



Kingsway and Nanaimo Street. 

CI. 

2 

. East Side of the 4800 Block Oak Street 



(between West 32nd and West 33rd Avenues) 

CI. 

3 

. Rezoning Application: 5178-5188 Moss Street 



and 5239-5255 Fairmont Street. 

CI. 

4 

. 54 5 West 6 0th Avenue; Complaint re Secondary Suite. 

CI. 

5 

. Proposed Development. W/S Wallace Street between 



West 2nd Avenue and Point Grey Road. 

Clauses ] 


f. 2. 


MOVED by Aid. Puil 

THi^T the recommendation of the City nanager, as contained 
in clause 1 be approved, and clause 2 be received for information. 


- CARRIED UNANIMOUSLY 

Rezoning i^pplicatd on : 5178-5188 

Moss St. and 5239-5255 Fairmont Street 

(Clause 3) 


Council noted a letter dated June 24, 1977, from Mr. R.K. 
Baker representing the applicant, requesting that consideration 
of this clause be deferred to permit him an opportunity to appear 
as a delegation at a later date. 

MOVFD by Aid. Rankin 

THAT consideration of this clause be deferred, pending 
the hearing of a delegation as requested. 

- CARRIED UNANIMOUSLY 

545 West. 6 0th Avenue, 
Complaint re Secondary Suite 
(Clause 4) 


Council noted a letter dated June 23, 1977, from Mr. J. 
Herbert Ro^ner, Barri.ster, on behalf of the owner, requesting 
that consideration of this clause be deferred to permit him an 
opportunity to appear as a delegation. 

A delegation requer.t was also submitted by Mr. A.C. 
V?hite, Barrister and Solicitor. 

MOVFD by Aid. Rankin 

THAT consideration of this clause be deferred, pending the 
hearing of the delegations as requested. 
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- CARRIED UNANIMOUSLY 
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Building & Planning Matters 
(June 24, 1977) (Cont'd) 


Proposed novel opmcrt : W/S Wallace Street 
between West 2rd Avenvre anr) Point Grey Road 
(Clause 5) 

Council noted a reii^ueGt from the Jericho Area Citizens' 
Association to appeax as a delegation on this matter. 

MOVED by Aid. Kennedy 

THAT City Council hold a Public Inform.ation Meeting at which 
the throe applicants and the City's co-ordinator bo invited to 
make presentations on the ideas submitted and the Planning 
Department's report on the analysis of the application: 

FLTRTHFR THAT the delegation from the Jericho Area Citizens' 
Anr.ociation bo invited to make reprcc-.entation at the proposed 
Public Tn/^ormation Meeting. 

- (carried) 


MOVED by A] d . Harcourt (in amendment) 

THAT the words "three applicants' be deleted and the following 
words substituted in lieu thereof "representatives; of the 
Greater Vancouver Housing Co-op". 

- LOST 

(Alderm.en Bellamy, Brown Gerard, Gibson, Kennedy, 
Puil, Rankin and the Mayor opposed) 


The amendmppt having lost, the motion by Alderman Kennedy 
v^as put and CARRIED 


(Aldermen Farcourt and Marzari opposed) 
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Finance Matters 
(June 24, 1977) 

The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Investment Matters (Various Funds) 

May, 1977 
CI. 2: Park Board Staffing 

CI. 3: Provincial Government Revenue Sharing Act 

Clauses 1, 2 and 3 

MOVED by Aid. Gibson 

THAT the recommendations of the City Manager contained 
in Clauses 1 and 2 be approved and Clause 3 be received for 
information. 

- CARRIED UNANIMOUSLY 

Property Matters 
(June 24, 1977) 

Demolitions 
(Clause 1) 

MOVED by Aid. Kennedy 

THAT this Clause be received for information. 

- CARRIED UNANIMOUSLY 

B. Amendment to Area Development Plan 

and Program for Phase 2, Area 6, False Creek 

For Council action on this report, see page 6 . 

C. False Creek, Area 6, Phase 2, City-Owned Land - 
Amendments to Area Development Plan By-law #5019 

For Council action on this report, see page 6 . 

D. Fire Department - Band 

MOVED by Aid. Bellamy 

THAT Council approve the attendance of the Fire 
Department Band at the 1977 Folkfest Parade and the 
Fire Chief be authorized to call in four off-duty firemen 
to maintain the manning level with the Fire Department 
at a cost not to exceed $1,500.00. 

- LOST (tie vote) 

(Aldermen Brown, Gerard, Harcourt, Kennedy and 
Marzari opposed.) 

E. Local Improvements "by Petition" 

MOVED by Aid. Harcourt 

THAT the recommendations of the City Manager contained 
in this report be approved. 


- CARRIED UNANIMOUSLY 


Begular Council, June 28, 1977 


F. Proposed Downtown Federal Government Office 
Building - Block 56 

Council had for consideration a report of the City 
Manager dated June 21, 1977, on the proposed downtown 
Federal Government office building, block 56. Appended 
to the Cicy Manager's report was a report from the Director 
of Planning on this matter, in which he recommended that 
Council : 

1) request the Department of Public Works to 
investigate jointly with the City and G.V.R.D. 
the broader opportunities for the Federal 
Government to purchase existing office space, 
utilize heritage buildings and construct multi- 
use facilities in Downtown Vancouver; 

2) request the Department of Public Works to 
postpone architectural design of construction 
on Block 56 until these investigations are 
complete ; 

3) request the Department of Public Works to 
investigate specific Federal commitments to 
Regional Town Centres (where, when and how much) 
concurrently with 1; 

4) request a meeting with the Minister of Public 
Works, his staff and the G.V.R.D. to discuss the 
findings and recommendations of this report. 

MOVED by Aid. Harcourt 
THAT 

(a) Council approve in principle the construction 
by the Federal Government of an office building 
on Block 56 subject to the development meeting 

the zoning requirements of the Downtown Development 
Plan; 

(b) Council request the Department of Public Works 
to investigate specific Federal commitments to 
regional town centres (where, when and how much) ; 

(c) Council request a meeting with the Minister of 
Public Works, his staff and the G.V.R.D. to discuss 
the findings and recommendations of this report. 

- CARRIED 

(Alderman Brown opposed) 

MOVED by Aid. Marzari 
THAT 

(a) Council request the Department of Public Works 

to investigate jointly with the City and G.V.R.D. 
the broader opportunities for the Federal Government 
to purchase existing office space, utilize heritage 
buildings and construct multi-use facilities in 
Downtown Vancouver; 

(b) Council request the Department of Public Works to 
postpone architectural design of construction on 
block 56 until these investigations are complete. 

- LOST 

(Aldermen Bellamy, Gerard, Gibson, Harcourt, 
Kennedy, Puil, Rankin and the Mayor opposed.) 

During discussion of the above matter, the Mayor 
advised that the Minister of Public Works has indicated 
his wish to discuss this matter with Council sometime 
in July. 
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DELEGATIONS AND UNFINISHED BUSINESS (cont'd) 

Peddlers (cont'd ) 

The Board of Administration, under date of October 14, 1970, 
reported generally through the Director of Permits and Licenses 
in respect of application for peddler licenses and enforcement 
difficulties. It is advised the Superintendent of Parks finds 
peddler carts at English Bay Beach objectionable. In the report 
it is suggested that if Council wishes to allow peddler carts to 
remain all day at one location on City streets, the following 
regulations be adopted: 

"1. The applicant must first hold a current Retail Dealers 
1 icense . 

- this would require the applicant to also have a 
licensed store or business premises as a base of 
operations 

2. The location, positioning and size of a cart be subject 
to the approval of the City Engineer provided the size 
of the cart does not exceed 3' x 6', 

- this would control the size and numbers of such sites 
in a manner compatible with traffic requirements. 

3. The location approved as in (2) be the only site for the 
particular cart being licensed which would be identified 
accordingly. 

- this would mean the cart, once allotted to a site, 
could not move from the site for peddling purposes. 
The control of such carts could then be more effective, 

4. Advertising having a maximum area of 4 sq. ft. and which 
is part of the cart be permitted. 

5. Only carts meeting the requirements listed above be 
permitted in the Downtown area. 

- this would not prohibit door to door peddlers without 
carts, nor would it prevent coffee trucks which deliver 
coffee and packaged foods to industrial and construction 
sites. The latter have a regular route and are 

not considered to be peddlers. The Downtown area to be 
defined as the area west of Main Street and north of 
False Creek. 

6. Carts located in the remainder of the City to meet the 
above requirements in order to stay in one place, other- 
wise the existing bylaw requirements will apply. 

7. The license fee for peddler carts allowed to remain in one 
location all day to be $50.00 per location, per annum, 

in addition to the Retail Dealers license. 

- this fee would be the same as for other licensed 
businesses not subject to Business Tax. This type of 
fee is already in the License Bylaw. 

8. All peddlers' licenses be reviewed each year by the 
License Inspector who will, before issuing such licenses, 
obtain the approval of the City Engineer for carts located 
in one place, and from the Medical Health Officer for all 
peddlers or delivery vehicles which handle prepared or 
perishable foods. 

9. As a condition of granting a license for a stationary 
peddlers cart, the applicant shall provide a public 
liability policy in an amount satisfactory to the 
Corporation Counsel. 

cont 'd . , . . 


I. Report of Standing Committee 
on Community Services 
June 16, 1977 

The Council considered this report which contains four 
clauses identified as follows: 

CI. 1: City-Owned Housing Site - 

Ash Street and S.W. Marine Drive 
CI. 2: Wicklow Hotel, 1516 Powell Street 
CI. 3: Gastown Residents Association - Tax Exemption 
CI. 4: Acquisition of 616 East Cordova by 

Downtown Eastside Residents' Association 

City-Owned Housing Site - Ash Street 
and S.W. Marine Drive (Clause 1) 

MOVED by Aid. Rankin 

THAT the recommendations of the Committee contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 

Wicklow Hotel, 1516 Powell Street 
(Clause 2) 


The City Manager advised he had this day received a memo 
from the G.V.R.D. indicating it has reviewed the purchase of 
the Wicklow Hotel and is no longer interested in acquiring 
this building. 

MOVED by Aid. Rankin 

THAT this matter be referred back to the Standing 
Committee on Community Services for further consideration. 

- CARRIED UNANIMOUSLY 

Gastown Residents Association - 
Tax Exemption (Clause 3) 


MOVED by Aid. Rankin 

THAT the recommendations of the Committee contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 

Acquisition of 616 East Cordova by 
Downtown Eastside Residents' Association 
(Clause 4) 


MOVED by Aid. Rankin 

THAT the recommendations of the Committee contained in 
this Clause be approved. 

- CARRIED 

(Aldermen Gerard, Kennedy and Puil opposed) 


Itegular Council, June 28, 1977 
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II. Report of Standing Committee 
on Planning and Development 
(June 16, 1977) 

The Council considered this report which contains twelve 
clauses, identified as follows: 

Cl. 1. Status of Major Development Permit Applications. 

Cl. 2. D.P.A. for B.C. Sugar Refining Co., Ltd. 

Cl. 3. Development Permit Applications in the Burrard 

Inlet Waterfront. 
Cl. 4. Monthly Status Report of Rezoning Applications. 
Cl. 5. Progress Report - Gastown Fisherman's Market 
Cl. 6. Robson Street Character Area Study. 
Cl. 7. By-law Prosecutions. 

Cl. 8. Secondary Suites - RS-lA Promotional Campaign. 
Cl. 9. Review of Kitsilano Point Zoning. 

Cl.lO. Mt. Pleasant N.I. P. - Construction of Kivan Boys' 

and Girls' Club. 
Cl.ll. Extension of Deadline for B'nai B'rith Foundation 

to Purchase City-owned Land in the West End for a 

Multi-Purpose Service Centre. 
C1.12. Charles-Adanac Area - Disposition of Charles 

Street Right-of-V7ay . 

Clauses 1, 2, 3 and 4 

MOVED by Aid. Harcourt 

THAT the recommendations of the committee contained in 
Clauses 1, 2, 3 and 4, be approved. 

- CARRIED UNANIMOUSLY 

Progress Report - Gastown 
Fishermen's Market (Clause 5) 


When considering this clause Council also had before 
it a report of the City Manager dated June 27, 1977, in which 
the City Manager recommended that an agreement be executed 
with the National Harbours Board in accordance with the 
agreements in principle outlined in the report to the satisfaction 
of the City Manager and the Director of Legal Services 

MOVED by Aid. Harcourt 

THAT the recommendation of the committee contained 
in this clause and the recommendation of the City Manager 
contained in his report dated June 27, 1977, be approved. 

- CARRIED UNANIMOUSLY 

Robson Street Character Area Study 
(Clause 6) 

When considering this clause Council noted a report 
from the City Manager dated June 27, 1977, on Robson Street 
Consultant Study. In his report the City Manager submitted 
for consideration the following options: 

"1. Doing no further studies; 

2. Asking Western Realesearch to update their 
report in light of: 

a) the changed economic climate and changed 
government programs in the intervening 
period. 

b) the critique of Baxter et al. 

c) the suggestions from the merchants 
regarding floor space ratios. 

This updating be done within two months at a 
cost to be negotiated with the Manager and not 
to exceed $5,000; such sum to be provided from 
the 1977 Contingency Reserve. 

Continued. . . 


CITY MANAGER'S AND OTHER REPORTS (cont'd^ 


Report of Standing Cosniil£tee on 


Robson Street Charactet A£ea SttiSy 
(Clause 6) (Conj:'d) 

3. The recommendation of the Director of Planning 
for a completely independent consultant study 
not to exceed $15,000 to be completed within 
four months . " 

MOVED by Aid. Harcourt 
THAT 

(a) The first paragraph of the Committee's 
recommendation contained in this report be 
received for information and Council approve 
the recommendation of the Director of Planning 
and authorize the City Manager to approve 
the Urban Economic Study on Robson Street for 
a sum not to exceed $15,000. The study to be 
in accordance with the outline given in the 
Manager's report dated June 27, 1977, with the 
Director of Planning first providing the City 
Manager with the necessary detail, terms of 
reference and names of consultants. Funds for 
this consultant study to be from 1977 Contingency 
Reserve ; 

(b) Following completion of the consultant study, 
consideration of the Robson Street Character 
Area Study be referred to a special evening 
meeting of the Standing Committees on Planning 
and Development and Transportation, at which 
time the Director of Planning will make a major 
presentation on the Character Area Study. 

- CARRIED UNANIMOUSLY 

Clauses 7, 8, and 9 

MOVED by Aid. Harcourt 

THAT the recommendations of the committee contained 
in Clauses 7, 8 and 9 be approved. 

- CARRIED UNANIMOUSLY 

Clause 10 

For Council action on this Clause, see page 6. 

Extension of Deadline for B'nai B'rith Foundation 
to Purchase City-Owned Land in the West End for a 
Multi-Purpose Service Centre (Clause 11) 


Also before Council was a report of the City Manager 
dated June 22, 1977, submitting for consideration whether 
the City should, as a condition for the further extension of 
date of sale, charge the Foundation interest at the City's 
normal real estate rate of 11% effective either August 31, 
1977 or the date of the approval of the extension (presumably 
June 28, 1977) or some earlier date. 

Mr. Oosterhuis of the B'nai B'rith Foundation addressed 
Council on this matter explaining the problems they have 
encountered in funding this development. 


Continued* , 
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CITY MANAGER'S AND OTHER REPOWS (cont'd) 


Beport of Standing Committee on 
Planning & DevelopiDent (June 16, 1^77) 

J^tansion of Deadline for B'nai B'rith Foundation 

Mam-gnrgeee $m^$m mi&m iJOim^ III (Cont'd) 


MOVED by Aid. Harcourt 
THAT 

(a) The period of time open to the B'nai B'rith 
Foundation to accept the City's offer to 
sell Lots 23 to 26, Block 32, D.L. 185, be 
extended from February 28, 1977 to December 31, 
1977 under the same terms and conditions 
approved by Council on August 12, 1975; 

(b) A committee be struck by Council, comprising 
the Mayor, the Vice-chairman of the Finance 
Committee, the Director of Social Planning 
and Director of Planning, and a representative 
from the B'nai B'rith Foundation to meet with 
the Minister of Housing and press for early 
approval of a rental subsidy to residents of 
the Centre in accordance with Section 44. IB 

of the National Housing Act; 

(c) The B'nai B'rith Foundation not be charged 
interest by the City , up to December 31, 1977. 

- CARRIED UNANIMOUSLY 

Charles-Adanac Area - Disposition of Charles 
Street Right-of-Way (Clause 12) 


MOVED by Aid. Harcourt 

THAT the recommendations of the Committee contained 
in this clause be approved. 

- CARRIED UNANIMOUSLY 
(Alderman Harcourt opposed to recommendation A. ) 

III. Report of Standing Committee on 
Finance and Administration 
(June 16, 1977) 


The Council considered this report which contains two 
clauses, identified as follows: 

CI. 1: Maintenance Costs for Special Street Lighting - 
Gas town 

CI. 2: Vancouver Emergency Programme 

Maintenance Costs for Special Street 
Lighting - Gas town (Clause 1) 

MOVED by Aid. Brown 

THAT the recommendation of the committee contained 
in this Clause be approved. 

- CARRIED UNANIMOUSLY 

Vancouver Emergency Programme 
(Clause 2) 


MOVED by Aid. Brown 

THAT the recommendations of Mayor Volrich, Aldermen 
Gerard and Marzari contained in this Clause be approved. 


- CARRIED UNANIMOUSLY 


IV. Report of Standing Committee 
on Transportation 
(June 16, 1977) 

The Council considered this report which contains five 
clauses, identified as follows: 

Cl. 1. Bicycle Safety Program - Vancouver Safety 

Council grant request. 
Cl. 2. Pedestrian Crossing Conditions - 4th Avenue at 

Balsam Street. 
Cl. 3. Traffic Hazards on Cedar Crescent and Vicinity. 
Cl. 4. Sun Tower - Heritage Building. 

Cl. 5. Tow-Aways from Public (Privately Owned) Parking Lots, 


Bicycle Safety Program - 
Vancouver Safety Council Grant Request 
(Clause 1) 


MOVED by Aid. Kennedy 

THAT the recommendation of the Committee contained in 
this Clause be approved. 

- LOST NOT HAVING 

RECEIVED THE REQUIRED 
MAJORITY 

(Aldermen Brown, Gerard, Gibson, Marzari and 
Puil opposed) 

Pedestrian Crossing Conditions - 4th Avenue 
at Balsam Street (Clause 2) 


MOVED by Aid. Kennedy 

THAT the recommendations of the committee contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 

Traffic Hazards on Cedar Crescent 
and Vicinity (Clause 3) 


MOVED by Aid. Puil 

THAT consideration of the recommendations of the 
committee contained in this report be deferred pending 
a report from the City Manager on the disposition of lands 
acquired by the City for the Burrard/Arbutus Connector. 

- CARRIED 

(Alderman Gibson opposed) 

Sun Tower - Heritage Building 
(Clause 4) 


MOVED by Aid. Kennedy 

THAT the recommendations of the committee contained 
in this Clause be approved. 

- LOST (tie vote) 
(Aldermen Brown, Gerard, Marzari, Puil 
and Rankin opposed) 

Tow-Aways from Public (Privately Owned) 
Parking Lots (Clause 5) 


MOVED by Aid. Kennedy 

THAT the recommendation of the Committee contained in 
this Clause be approved. 


- CARRIED UNANIMOUSLY 


V. Report of Standing Committee 
on Commynity Services 
(June 20, 1977) 


GAIN Rates and Policies 
(Clause 1) 


MOVED by Aid. Rankin 

THAT this clause be received for information. 

- CARRIED UNANIMOUSLY 

^OMMITTEE OF THE WHOLE 

MOVED by Aid. Puil 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bellamy 
SECONDED by Aid. Puil 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 

MOTIONS 

} Constitutional Reform 

MOVED by Aid. Harcourt 

THAT a Standing Committee be constituted immediately by 
the U.B.C.M. to: 

Study the specific status of municipalities in a 
revised Canadian constitution and to formulate 
specific proposals for constitutional reform, and 

FURTHER THAT the U.B.C.M. urge that a new constitution 
should incorporate as fundamental principles, the recognition of 
Canada's two national communities and a universal declaration of 
human rights. 

Alderman Harcourt requested, and received permission to 
substitute the following motion, in lieu of the above: 


MOVED by Aid. Harcourt 
SECONDED by Aid. Gibson 

THAT the U.B.C.M. endorses the F.C.M. forming a task force 
to study the specific status of municipalities in a revised 
Canadian constitution and to formulate specific proposals for 
constitutional reform; and 

FURTHERMORE, BE IT RESOLVED THAT the U.B.C.M. urge that a 
new constitution should incorporate as fundamental principles 
the recognition of Canada's two national communities and a 
universal declaration of human rights. 

- CARRIED UNANIMOUSLY 


2. Abolition of Vancouver Resource Board . 

MOVED by ?ild. Rankin 
SECONDED by Aid. Marzari 

THAT WHEREAS the Minister of Human Resources has tabled a 
Bill in the Legislature abolishing the Vancouver Resource Board; 

AND WHEREAS the City has had extensive experience with the 
delivery of social services both before and after the creation of 
the Vaticouver Resource Board; 

AND vVHEREAS the Vancouver Resource Board has effectivG?ly 
co-ordinated social services in the City, eliminating duplication 
and dealing with local probleais on a decentralized basis; 

.ccttit'a, . . , 
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J^m^nk&s council., Jona 28, 20. 

MOTIONS (Cortt^#>'' 
Abolition of Vancouver Resource Board (cont'd) 

AND WHEREAS Vancouver City Council endorses the concept 
of a local voluntary lay board, comprised of two Aldermen, 
one Parks Commissioner, one School Trustee and three Ministerial 
appointees to provide necessary checks and balances in the social 
welfare system. 

THEREFORE BE IT RESOLVED THAT this City Council go on 
record as urging the Provincial Government to withdraw this 
Bill immediately. 

- CARRIED 

(Alderman Kennedy and the Mayor opposed) 


I 

I 

I 

NOTICE OF MOTION 

I 

The following Notice of Motion was submitted by Alderman 
Gerard, and recognized by the Chair: 

Local Improvement Relief . ^ 

MOVED by Aid. Gerard 

That WHERAS Council on February 22, 1977, did not^^pprove 
the recommendation of the City Manager 'that the properties on 
the projects by Petition, Items 17 & 18 of Schedule 436, being 
the 500 and 800 Blocks East 11th Avenue, (Court of Revision, • 
May 13, 1976), be given the equivalent relief under Section 67 
of the By-law'. (This paving having been installed in 
September. 1976) ; 

AND WHEREAS the Mount Pleasant N.I. P. Committee had 
recommended that these blocks be given the same local improvement 
relief as other projects within the area (between 20% and 25%) 
and had included these blocks within the N.I. P. Local Improvement 
allocation of $475,000; 

AND WHEREAS by not granting this relief to the residents 
of the 500 and 800 Blocks East 11th Avenue, an anomaly is created 
within the area; 

THEREFORE BE IT RESOLVED THAT the properties on the 
projects by Petition, Items 17 & 18 of Schedule 436, Court of 
Revision, May 13, 1976, be given the equivalent relief as other 
local improvement projects in the Mount Pleasant N.I. P. area 
under Section 67 of the Local Improvement Procedure By-law. 


- (Notice) 


Bpgular Council, ^une 28* IB 7 7 • 2X- 


ENQUir.IEG AND OTHER MATTERS 


1 . Greek Day and Italian Day . 

Alderman Bellamy requested that officials be advised 

that in the future, applications 
for street closures for festivities 
involving large numbers of people 
should only be approved on condition 
that adequate public washrooms are 
provided. The Mayor so directed. 


2. Leave of Absence - 
Alderman Harcourt 

MOVED by Aid. Puil 
SECONDED by Aid. Marzari 

THAT Alderman Harcourt be granted leave of absence from 
J&ly «, 1977 to August 6, 1977. 

* - CARRIED UNANIMOUSLY 


3 . Greek Day 

Alderman Gerard requested a full report on the 

incidents which occurred on Greek 
Day. The Mayor so directed. 


The Council adjourned at 7:00 p.m. 


The foregoing are Minutes of the Regular Council Meeting 
of June 28, 1977, adopted on July 12, 1977. 



MAYOR 


MANAGER'S REPORT 


June 20, 1977 


TO: 


Vancouver City Council 


SUBJECT: 


Auto Towing Contract 


CLASSIFICATION: 


RECOMMENDATION 


The attached letter has been received from ICBC and was 
circulated to the Mayor and Members of Council on June 


21st. 


The City Manager notes that the City's contract with General 
Auto Towing states that the contractor will remove a vehicle 
"to a storage place referred to in Clause 5, a repair shop, 
the Police garage, the City garage, or such other place within 
the City of Vancouver as directed by the Police member ... . " 

Consequently, the procedure proposed by ICBC does not contravene 
our contract. Furthermore, the faster service and reduced 
operating costs inherent in the proposal will accrue to the 
benefit of the driving public. 

The City Manager RECOMMENDS that Council instruct the Police 
Department to direct all tows from accident scenes to the 
ICBC storage lot at 1300 South Kootenay Street unless other- 
wise instructed by the vehicle owner. 



MANAGER'S REPORT, JUNE 24, 1977 (WORKS: Al - l) 


WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 


!• Watermain Installations - 1977 Capital Budget 
The City Engineer reports as follows: 
"Watermain replacements are required as follows: 

WATERWORKS PROJECT 713 


Streets 

Carolina Street 
13th Avenue 
18th Avenue 


From 

13th Avenue 
St. George Street 
Prince Edward Street 
Clark Drive 


To 

14th Avenue 
Carolina Street 
Carolina Street 
Commercial Drive 


Pender Street 
Estimated Cost: $81,000 

The Carolina Street, 13th and 18th Avenue installation are to replace 
leaking steel mains; the Pender Street installation is to replace an old 4" 
pit cast iron pipe of inadequate carrying capacity. 

54% of the work is required prior to paving and the remainder is in 
adjacent blocks and should be done at the same time. 

I RECOMMEND that Project 713 be approved for construction and that the 
required $81,000 be appropriated from 1977 Waterworks Capital Accounts as 
follows : 

$45,000 from Account 128/7902, 'Prior to Paving-Unappropriated' 
$36,000 from Account 128/7901, 'Short Notice Projects - Unappropriated' 

The City Manager RECOMMENDS that the foregoing recommendation of the City 
Engineer be approved. 


2 . Granville Island Pump Station 


The City Engineer reports as follows: 


Background 

"The City's sewage pump station on Granville Island is due for replacement 
and a new pump station will serve the City's Phase II of Area 6 and Area lOB, 
B.C. Central Credit Union's Area lOA and Federally owned Granville Island. 


Front end cost estimates for all these developments have included provision 
f or a sharing of the cost of the pump station. 


Schedule 


It will be most economical for the City to proceed with this work as soon 
as possible since the pump station construction involves a deep excavation and 
will be more expensive in wet winter weather and high tides. 


Costs 


The total capital cost of the pump station is estimated to be $160,000 and 
this will be shared by the various projects it serves. All of the details of 
the cost sharing have yet to be finalized because all development plans are 
not yet complete. Agreement has been reached, however, between C.M.H.C. and 
the City whereby C.M.H.C. will contribute 40% of the total capital cost. The 
remaining details will not be difficult to finalize since B.C. Central Credit 
Union is obligated to cost share under the terms of existing City by-laws and 
since the other areas are City-owned. 
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DELEGATIONS AND UNFINISHED BUSINESS (cont'd ) 

Peddlers (cont'd ) 

Mr. Stanton, when appearing for Mrs.Kostyk, stated his client 
agrees with the suggestions made by the City officials except in 
respect of proposal #5 which does not apply to his client's 
business . 


MOVED by Aid, Rankin, 

THAT the foregoing suggested regulations, contained in the 
Board of Administration report dated October 14, 1970, be approved. 


- CARRIED 

2, Red Shield Building Fund 
(Salvation Army) 
Grant Request 


The Board of Administration, under date of October 23, 1970, 
submitted a report of the Director of Finance on a request from 
the Salvation Army for a contribution toward its capital fund 
drive. Earlier in the proceedings representatives of the 
Salvation Army appeared before the Council and presented views 
in a brief dated November 2, 1970, in respect of the Board of 
Administration report. 

MOVED by Aid. Adams, , 

THAT this matter be referred to a Special Committee comprised 
as follows : 


Chairman of the Standing Committee on Finance 
Board of Administration 
Director of Finance 


for investigation and report after meeting with representatives 
of the Salvation Army and the Central Mortgage and Housing 
Corporation . 


- CARRIED 


(During consideration of the foregoing matter His Worship 
relinquished the Chair to Alderman Hardwick, Deputy Mayor) 


3 , Multiple Service Center (Skeena) 


Earlier in the proceedings the Council received a delegation 
from the Skeena Terrace Tenants Association submitting a brief 
dated November 3, 1970, in respect of a Multiple Service Center 
for the community. The request is made that the City make 
approximately seven acres of land available, described as the 
area bounded by 1st and 5th Avenues, Skeena and Highway 401, 


MOVED by Aid, Rankin, 

THAT the City Council agree in principle to all or the 
necessary portion of the seven acres of land requested, for a 
multiple service center, subject to grants from the Provincial and 
Federal governments toward the capital costs for the completion of 
the building, 

(not put) 


MOVED by Aid, Wilson, 

THAT this whole matter be 
Committee ; 

FURTHER THAT the Planning 
ments notify the Council if at 
on the requested property. 


referred to the Social Development 


and Property and Insurance Depart- 
any time action is contemplated 


- CARRIED 


Clause #2 eontjljniiie^ ^ 

Source of Funds 

On November 23, 1976, Council approved in principle a Capital Budget for 
Area 6, Phase II, False Creek, including the Granville Island Pump Station. 
However, no detailed 1977 Capital Budget for Area 6, Phase II, has yet been 
submitted for Council approval. Therefore, this report proposes the following 
sources of funds for the Granville Island Pump Station: 

(a) For the portion of the costs attributable to Area 6, Phase II, the source 
of funds will be the approved C.M.H.C. loan. 

This source of funds will be contingent upon Council approval of the Area 6, 
Phase II, development proposal. If the Phase II development is not approved, 
then the source of funds will be the $457,000 from the Property Endowment 
Fund which was approved in principle on November 23, 1976. 

(b) The portion of the costs attributable to Area lOA and Granville Island will 
be recoverable from the developers, B.C. Central Credit Union and C.M.H.C. 
respectively. 

(c) The source of funds for the portion of the costs attributable to Area lOB 
is proposed to be a reallocation from unexpended funds for property 
acquisition in Area lOB (i.e., account number 316/5120). 

I RECOMMEND that approval be given to proceed with the construction of the 
pump station under the following conditions: 

(a) that C.M.H.C. will be responsible for 40% of the cost. 

(b) that the remainder of the cost be shared by Phase II of Area 6 (City) , 
Area lOA (B.C. Central Credit Union) and Area lOB (City), the exact 
percentages to be determined by the City Engineer and the source of 
funds to be as described above." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
City Engineer be approved. 

3. Closure of Portion of School Green Street Adjacent to 
Lot 30. False Creek. Plan l6003 - Proposed School Site 

The City Engineer reports as follows: 

The Development Permit Board recently approved an application for a 
school on Lot 30, False Creek, Plan 16003, subject to several condi- 
tions. One of these conditions was that an agreement was to be 
reached, satisfactory to the City Ehgineer to eliminate the problem 
of a proposed depression of the covered play area at the northeast 
comer of the site. This depression, five feet below the road surface, 
was designed by the Architect due to a misunderstanding between the 
Development Cons\iltant and himself. This depression would undermine 
an existing waterraain. The Architect advises that he is not prepared 
to raise the level of the floor and the School Board is not prepared to 
pay any additional costs. 

An agreement has been reached, subject to the approval of City Council, 
that the road and the water line be moved at the expense of the False 
Creek Capital Budget. The estimated cost is $10,000. 

Also, the parcel that is to be conveyed to the School Board (Lot 30) is 
to be enlarged easterly to encompass the depression. A portion of the 
westerly side of School Green (street) is to be closed and a portion of 
City owned Lot 31 on the east side of School Green is to be dedicated 
for road. The property exchange (see attached plan LF 8291) is proposed 
at no cost to the School Board. Other alternatives have been explored 
and have been found to be unacceptable either to the School Board or the 
City or both. The Director of Finance is in agreement with this proposal. 

\ /3 
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It is proposed to also relocate a portion of the road which is to the 
south of parcel 30. This relocation is necessary to permit a larger 
play-field (on the south side of the road) than the existing subdivision 
permits. The change has been expected for some time and the planning of 
this area, including the design of the school, has taken this change 
into account. 

The City Engineer RECOMMENDS that 

a) All that portion of road shown outlined red on plan marginally numbered* 
LE 4435 be closed, stopped up and title taken thereto. 

b) The closed road to be subdivided with the proposed school site (Lot 30) 
and a portion of Lot 31 in a manner satisfactory to the Approving Officer. 
The subdivision plan to dedicate sufficient land for road purposes to 
maintain the present street width. 

c) The subdivision plan to be deposited in the Land Registry Office. 

d) The relocation of the road and water line be carried out. 

e) The $10,000 necessary to carry out these works be added to the False 
Creek Capital Budget and the source of funds be the C.M.HoC, 
approved loan." 

The City Manager RECOMMENDS that the above recommendatiore of the City 
ngineer be approved. 

* Plan on file in City Clerk's office 
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Manager's Report, June 24, 1977 (BUILDING: A-4 - 1) 


BUILDING AND PLANNING MATTERS 


RECOMMENDATION: 


1. Rezoning Application: Northeast Corner of Kingsway 

and Nanaimo Street 


The Director of Planning reports as follows; 

'An application has been received from Mr. Ross Ritchie, 
Architect, requesting an amendment to the Zoning and 
Development By-law No. 3575 whereby the Northeast corner 
of Kingsway and Nanaimo Street, Lots 6 & 7, Block 9 of 
Blocks B & 10, D.L. 393, Plan 1388 be rezoned from 
(RT-2) Two-Family Dwelling District to (CD-I) Comprehensive 
Development District for the purpose of 

'Conmercial and residential mixed use.' 
.. SITE DESCRIPTION 

The site is located on the northeast corner of Kingsway and Nanaimo Street and 
is composed of two lots. Lot 7 has a frontage along Nanaimo Street of 49.6 feet. 
Lot 6 has a frontage of 33 feet along Nanaimo Street. Both lots have a depth of 
121 feet to a 20-foot lane, for a total site area of 9,961 square feet. 
(See Appendix A). 

The site is zoned (RT-2) Two-Family Dwelling District and is developed with three 
billboards on Lot 7 and a one-storey house with basement on Lot 6. 

The lands to the east on the north side of Kingsway are zoned (RT-2) Two-Family 
Dwelling District and developed with a mixture of one-storey one-family dwelling 
units and various two-family dwelling units. 

The single lot immediately to the north is zoned (RT-2) Two-Family Dwelling District 
and developed with a IJs-storey plus basement one-family dwelling. The lands further 
to the north are zoned (RS-1) One-Family Dwelling District and are largely developed 
with older one-storey plus basement one-family dwellings. Recent development through 
the construction of larger, new one-family dwellings is apparent. 

The lands to the west on the north side of Kingsway and fronting on Kingsway are 
zoned (C-2) Commercial District and developed with a gasoline service station, 
a restaurant, tourist court. Army and Navy Veterans' Club and a drive-in restaurant 
as one proceeds from Nanaimo Street to Gladstone Street on the west. 

The lands to the south at the southwest corner of Kingsway and Nanaimo Street are 
zoned (CD-I) Comprehensive Development District and are currently being developed 
with two three-storey apartment buildings and a one-storey building containing a 
bank and eight retail stores. The lands to the south, fronting on the south side 
of Kingsway and east of Nanaimo Street for approximately half of the distance to 
Slocan Street are zoned (C-2) Conmercial District and developed with a hotel, a 
l^s-storey dwelling unit, a one-storey office building and a l^s-storey dwelling 
unit as one proceeds from Nanaimo Street towards Slocan Street. 

BACKGROUND 

In 1968 an application by a different applicant was received requesting a rezoning 
of this site plus Lot 5 to the north and Lot 9 to the east from (RT-2) Two-Family 
Dwelling District to (C-2) Commercial District for the purpose of developing offices. 
The rezoning would have created a situation whereby thirteen lots zoned (RT-2) Two- 
Family Dwelling District would have been locked in between two commercially zoned 
areas. Since the residentially zoned properties were developed with dwellings in 
good to excellent condition and the grade of the land would make redevelopment in 
commercial uses difficult and since it was felt that sufficient underdeveloped 
(C-2) commercially zoned property existed on Kingsway, the rezoning was refused. 

In November 1975 an application by a different applicant was received requesting 
rezoning of the site from (RT-2) Two-Family Dwelling District to (C-2) Commercial 
District for the purpose of developing offices with suites above was refused for 
the following reason: 
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1. A rezoning of the site to (C-2) Commercial District would allow 
a development of a higher bulk and intensity of use in an area 
zoned and developed as (RT-2) Two-Family Dwelling District to 
the north and east. 


In recommending refusal, the Director of Planning did state that: 

'The Director of Planning, however, would give favourable consideration 
to an application to rezone to (CD-I) Comprehensive Development District 
of a well designed, mixed commercial and residential development that is 
compatible with the area and is limited to a floor space ratio of 1.0, 
and that the commercial use be restricted to small offices and/or retail 
uses that serve the local needs of the area and are quiet to the resid- 
ential uses on the upper floors. The design should have particular 
regard to its effect on the adjacent residential owners, provide adequate 
vehicular ingress and egress to the site. Amenities should be built into 
the development. The applicant should also attempt to acquire the remain- 
ing RT-2-zoned lot to the north of the site (Lot 5, Block 9, D.L. 393) to 
be included in the development.' 


PROPOSED DEVELOPMENT 


The applicant submitted a set of drawings with the application which were stamped 
"Received, City Planning Department, May 11, 1976." The plans indicate a mixed 
-coimercial/residential development with ground floor commercial and two-storey 
dwelling units above. 


CALCULATIONS 

Site Area: 9,961.5 square feet 

Floor Area: Commercial: 4,205 square feet 

Residential: 5,400 square feet 
Total: 9,605 square feet 


Floor Space Ratio: 
Height: 

Site Coverage: 
Building Setbacks: 


0.964 

3 storeys, 28 feet 
75.3% 


From King sway: 

Nanaimo Street: 
Northerly Interior 
Property Line: 
Easterly Lane: 


Main Floor 


NIL 
4J5 Feet 

9 Feet 
32^ Feet 


Residential 

8 Feet 

8 Feet 

9 Feet 
32% Feet 


Parking Spaces: Proposed: 12 

Required: Commercial: 5 

Residential: 7 (at 1 space per 725 square feet) 
Total :12 


Dwelling Units: 5 - 2-bedroom units at 920 square feet 

1 - 2-bedroom unit at 1,100 square feet 

URBAN DESIGN PANEL 


The Urban Design Panel considered the application on November 18, 1976 and 
commented: 


'The Panel felt that this was a reasonable design but criticised it for 
being too fussy. The direction of the siding on the east elevation was 
too disturbing and needs some refinement. 

RECOMMENDATION : That the Director of Planning approve this design subject 
to design refinement to his satisfaction.' 

Revised drawings subsequently submitted by the applicant have reflected the 
comnents from the Panel. 
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Manager's Report, June 24, 1977 


(BUILDING: A*4 ^ 1) 


CITY ENGINEER 


The City Engineer, in a memorandum dated June 6, 1977, commented as follows: 

'I have no objection to this rezoning proposal as submitted on 

drawings dated May 12, 1977. Matters pertaining to loading bay 

geometries and building grades can be resolved to my satisfaction 
at the Development Permit stage.' 


ANALYSIS 


The Planning Department is concerned with both the demand for additional commercial 
space along Kingsway and the nature of the commercial uses which might be accommo- 
dated because of the potential incompatibility with the six dwellings on the second 
floor of the proposed development. 

Regarding noise, given that the abutting streets are heavily travelled arterials, 
significant attention was paid to attempts made by the applicant in reducing the 
transmission of traffic noise into the residential units. The applicant notes in 
a letter submitted that design features and construction techniques have been 
incorporated in view of this concern. These will require further analysis at the 
Development Permit and Building Permit stages. • 

In light of the fact that the proposed development will produce rental areas for 
use by three separate businesses and also recognizing that each residential unit 
has been provided with only slightly more than one parking space per unit, the 
provision of a total of twelve parking spaces to service both residential and 
commercial components was seriously examined by the Department. Although the 
development of a parking problem will be largely dependent upon the nature of the 
commercial uses which might occupy the ground floor spaces, parking has been 
assessed under the most stringent regulations of Schedule B of the Zoning and 
Development By-Law. With restricted turns onto the site from eastbound Kingsway, 
proposed access to the site from the lane was examined by the Traffic Division 
of the Engineering Department. Their response indicated that the volume of 
traffic along this lane would probably increase but that the increase is not 
expected to be significant. 

As mentioned previously, the City Engineer will require modifications made to 
the loading space proposed should the rezoning be approved and a Development 
Permit Application filed. The Urban Design Panel also expressed concern 
regarding the lighting and screening of the proposed parking area particularly 
with respect to the proposed residential units and those existing to the north. 
These concerns may also be handled at the Development Permit stage. 

In conclusion, it is felt that the proposed development is appropriate to the 
site and that attempts have been made to ensure a compatible relationship with 
the surrounding residential development. 

RECOMMENDATION : The Director of Planning recommends that the following 
recommendation be received and the whole matter be referred direct to a 
Public Hearing: 

1. That the application be approved subject to the following conditions: 
A. The CD-I By-Law would restrict the form of development as follows: 


Uses : A maximum of three retail stores, offices or 

similar uses which, in the opinion of the 
Director of Planningi are deemed to cater to 
the needs of the local neighbourhood and are 
not unduly injurious to the comfort and enjoy- 
ment of residents in the dwelling units above; 

A maximum of six dwelling units; and 

Customarily ancillary uses including off-street 
parking and loading 


subject to such conditions as Council may by resolution prescribe. 
Floor Space 

Ratio : Not to exceed 1.0 as computed in accordance with 

Section l.G of the (RM-1) Multiple Dwelling 
District Schedule. - . , , 


C o 


Clause 1 Cont'd 


Height: 


Off-Street 
Parking: 


Off-street 
Loading: 


Not to exceed 3 storeys nor 28 feet measured from 
the average elevation of the finished grade of the 
site surrounding the building. 


Off-street parking spaces shall be provided and 
maintained in accordance with Section 12 of the 
Zoning and Development By-Law provided that 
parking spaces for residential uses shall be 
assessed at 1 parking space per 725 square feet 
of gross floor area of all floors of the building 
used for residential purposes. 

A minimum of one off-street loading space shall be 
provided and maintained in accordance with Section 
13 of the Zoning and Development By-Law. 


And subject to the following: 

1. That the site (Lots 6 & 7, Block 9 of Blocks B & 10, D.L. 393, 
Plan 1383) bo first consolidated into one parcel and so registered 
in the Land Registry Office. 

2. That the detailed scheme of development be first approved by the 
Director of Planning having particular regard to the overall 
design, after having received advice from the Urban Design Panel, 
including the relationship to the adjacent residential develop- 
ment and the busy intersection, the provision and maintenance of 
landscaping, provision of garbage collection facilities and 
vehicular ingress and egress to the development. 

3. The development is not to be materially different from the plans 
numbered 1-3, prepared by Ritchie/Manners, Architects/Planners, 
dated May 12, 1977. 

Should the above conditions not be complied with by the owners - 
within 120 days f*'om the date of the Public Hearing, then any 
approval granted at the Public Hearing shall expire." 

The City Manager RECOI'LMENDS that tha foregoing reconimendation of the 
Director of Plannirig be received and the whole matter referred direct 
to a Public Hearing. 


lb; F ORMATION : 

2. East Side of the 4800 Block Oak Street 

(Between West 32iid and West 33rd /vvenues) 

The Director of Planning reports as follows: 

'In refusing a proposed rezoning of lands at 4870 Oak Street from (RS-1) One- 
Family Dwelling District to (RT-2) Two-Family Dwelling District, City Council 
on September 28, 1976, resolved: 

"That the Director of Planning investigate and report back on the 
feasibility of permitting, under the (RS-1) zoning, some form of 
increased density, such as 'in-law' suites, in the dwellings 
located on the east side of the 4800 block Oak Street." 

Site : Description 

The area referred to by Council is comprised of five lots fronting onto the east 
side- of Oak Street between West 32nd and West 33rd Avenues. (See Appendix A). The 
fivt lots are zoned (RS-1) One- Family Dwelling District as are the surrounding 
lancis to the east, south and west. At present the five lots are generally developed 
with one-storey one- family dwellings with basements, typical for this area of the 
city. 
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To the north of the site, the Red Cross Building on the north east corner of 
West 32nd and Oak Street, is developed as a conditional use on lands zoned (RS-1) 
One-Family Dwelling District. Surroundinq that parcel of land, on the north and 
east, is the Shaughnessy Hospital whose lands have recently been rezoned to (CD-I) 
Cotniprehensive Development District. Across the street, along the west side of 
Oak, are one-family one-storey dwellings similar to those on the five lots in 
question. To the south of the site is Eric Hamber High School on the southeast 
',orner of West 33rd Avenue and Oak Street ivhich is also developed as a conditional 
use on lands zoned (RS-1) One-Family Dwelling District. The same zoning is 
applicable to the east of the site, from the lane behind Oak Street to Willow 

Street, and as well along the east side of Willow to 37th Avenue, where one-family 
dwellings have been developed comparable to those on the five lots in Question. 

Background 

The Planning Department's recommendation concerning the proposed rezoning of 
4870 Oak Street, from (RS-l) One-Family Dwelling District to (RT-2) Two-Family 
D-z/elling District, to permit a duplex was that the application be not approved 
as it constituted a spot rezoning in an area that is predominantly developed 
with single-storey plus basement one-family dwellings. 

Analysis 

The py^ovisions of the (RS-1) One-Family Dwelling District Schedule permit, as 
outright uses, one-family dwellings and up to two boarders or lodgers, or five 
foster or day-care children in a dwelling unit. A number of non-residential uses 
may be permitted as conditional uses. As well, boarding or rooming houses and 
additional dwelling units or housekeeping units which were in existence prior to 
195o were also permitted as conditional uses when the Zoning and Development By-Law 
was enacted in 1956 with the clear intention that new development of this nature 
was not to be permitted. The Planning Department believes that the existing 
(RS-1) One-Family Dwelling District Schedules contains adequate provisions for 
increased density which are appropriate to the nature of the zone. 

In lindertaking our analysis of the five lots in question, other lands in the 
aree zoned and developed as (RS-1) One-Family Dwelling District were also 
examined. Site inspection and analysis indicate that there are many lands in the 
vicinity which have characteristics comparable to those of the lands on the east 
side of the 4800 block Oak Street. There are, for example, many properties zoned 
(RS-1) One-Family Dwelling District and fronting onto the west side of Oak Street. 
The residential ly zoned and developed lands on the east side of Willow Street 
are in a comparable position to the five lots in question in that there are 
'institutional uses on the surrounding lands. 

In conclusion, it is felt that the existing (RS-1) One-Family Dwelling 
District Schedule is adequate in terms of the permitted density given 
the nature of the zone. It is also felt that there are insufficient 
pecularities of site to warrant special consideration of the five lots 
in question. 

For Council's infonriation, a summary of the current resolutions on 
"Suites for Dependant Parents" and "Hardship Policy" are attached as 
Appendix B. " 

The City Manager submits the foregoing report of the Director of 
Planning for the INFORMATION of City Council. 


PJE , COMMENDATION : 

3. Rezoning Application: 5173-5188 Moss Street and 

5239-5255 Fairmont Street 


The Director of Flannxng reports as follows: 

'An application has been received from Mr. N. Ginder, Best 
Lumber and Supplies Ltd. , requesting an amendment to the 
Zoning and Development By-law No. 3575 whereby 5178-5188 Moss 
Street and 5239-5255 Fairmont Street, Lots 10, 11, 50 & 51, 
Blocks 6 & 7, D.L. 37 be rezoned from (RS-1) One-Family 
Dwelling District to (C-2) Commercial District for the purpose 
of: 

CbnfcM , , . 
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'Stores and offices and suites and parking.' 
SITE DESCRIPTION 

The site is located within the block bounded by Kingsway on the south, Horley Street 
on the north, Moss Street on the west and Fairmont Street on the east. The site is 
comprised of four lots each measuring 33 feet by 99 feet. Two of the lots front onto 
'iOss Street, adjacent to the lane north ot Kingsway. Two of the lots front onto 
Fairmont Street, adjacent to the lane north of Kingsway. Since there is no inter- 
vening lane, the rectangular site measures 65 feet by 198 feet, producing a site 
area of 13,068 square feet. (See Appendix A). 

The site is zoned (RS-1) One-Family Dwelling District and developed as follows: 

Lot 10 & Lot 51: 1 storey plus basement one-family dwellings, presently appear in poof 

repair and vacated. The rear portions of these lots are presently 
gravel surfaced, having been used until recently for building 
material storage in conjunction with Best Lumber & Supplies Ltd., 
located across the lane and fronting on Kingsway. A large fork- 
lift vehicle is presently narked on this gravelled area when not 
in use. Owner is Best Lumber and Supplies Ltd. 

Lot 11 & Lot 50r Most of Lot 50 and the rear portion of Lot 11 are gravel covered 

and a small shed has been erected on Lot 50. As a consequence of 
prolonged legal action by the City, all except the remains of a 
gravel pile, a small pile of used lumber and this storage shed 
have been removed from these two lots which are owned by Best 
Lumber and Supplies Ltd. 

The two lots immediately to the east and owned by the applicant were originally 
included in the rezoning application and are developed as follows: 

Lot 12: 1 storey plus basement one-fam.i iy dwelling, presently occupied 

and, from a cursory exterior inspection, in a fair state of 
repair. 

Lot 49: V-i storey plus basement one-family dwelling, presently occupied 

and, from a cursory exterior inspection, in poor repair. 

The lands further to the east, north and west are zoned (RS-i) One-Family Dwelling 
District and generally developed with 1 storey plus basement one-family dwellings 
with the exception of the land Immediately across Moss Street to the west which is 
zoned (C-2) Commercial District and developed with the Canada Dry Soft Drink Plant. 

The lands directly to the south across the lane and fronting on Kingsway are zoned 
(C-2) Commercial District and developed as follows: 

Lots 4-7 inclusive: Best Lumber and Supplies Ltd. 

Lot 4; Retail with office and residential units above. 

Lots 5-7 inclusive: Open storage of lumber and building 

materials with a storage shed adjacent 
to lane. 

Lot 8: Building material s/contractor(ti le) with residential above. 

Lot 9: Cleaners. 

The lands to the southeast across Fairmont Street and fronting onto the north side 
of Kingsway are zoned (RT-2) Two-Family Dwelling District and developed with one 
two-family dwellings. 

The lands on the south side of Kingsway and fronting onto Kingsway are zoned (C-2) 
CorriPercial District and developed with appropriate uses. (See Appendix B). 

BACKGROUND 

In August 1964 an application submitted by Mr. N. Ginder on behalf of Best Lumber 
and Supplies Ltd., requesting rezoning of two lots (50 and 51) from (RS-1) One- 
Family Dwelling District to (C-2) Commercial District was withdrawn. Withdrawal 
followed discussions with this Department which noted that the proposed use of the 
site for a building materials storage yard was not a permitted use in a (C-2) 
Conil»rci»l District. Proposed use of this site for off-street parking would also 
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not require rezoning since parking in a residential district to serve an adjacent 
coMercial enterprise is a conditional use. 

The applicant was also reminded in August 1954 that the Building Inspector had 
notified Best Lumber and Supplies Ltd., to discontinue use of Lots 50 and 51 for 
storage of sand, gravel, lumber and certain equipment. 

In May 1971 Mr. N. Ginder, on behalf of Best Lumber and Supplies Ltd., submitted 
an a-pplication to rezone four lots (10, 11, 50 and 51) from (RS-1) One-Family 
Dwelling District to (C-2) Commercial District for the purpose of "stores, offices, 
suites and parking." The Director of Planning, on July 21, 1971, recommended that 
the application be not approved as there is ample (C-2) Commercial property on 
Kingsway which could be best redeveloped for the uses suggested by the applicant 
and the intrusion of additional commercial development in the single family area 
would not be compatible with the adjacent homes. The Vancouver City Planning 
Cotmiission concurred with this recommendation. 

Council, on January 11, 1972, considered the application and recommendation of the 
Director of Planning. It was resolved as follows: 

'THAT this matter be referred back to the Director of Planning and Civic 
Development for further discussion with the applicant and report to Council 
in due course with respect to revised scheme of development. 

FURTHER, that it be suggested to the applicant he consider withdrawing the 
present application in the meantime.' 

From January 11, 1972 several meetings were held with Mr. Ginder and estimates for 
the cost of utility relocation and closure of the lane were prepared. At a meeting 
on March 26, 1973, Mr. H. W. Gray, Zoning Planner, Mr. Roberts of the Engineering 
Department and Mr. Ginder discussed the matter and the following was agreed: 

a) Mr. Ginder would contact the owners of the two individual lots (to the east) 
to ascertain if they would be agreeable to giving up the lane and Mr. Ginder 
acquiring same and, in turn, provide vehicular ingress and egress to their 
sites. 

b) Mr. Ginder would prepare sketch plans of how he proposed to add to the 
existing structure on Kingsway if rezoning of the four additional lots were 
considered and approved by Council. 

c) When Mr. Ginder had completed (a) and (b) he would submit sketch plans to the 
Planning and Engineering Departments to examine and, if the two Departments 
were of the opinion that the proposal could be supported, he would then first 
contact the surrounding home owners to obtain their opinions prior to making 
his final submission. 

From March 25, 1973 to April 22, 1975 numerous letters were sent to Mr. Ginder 
requesting the information noted above and if he still desired to continue with 
the application. On April 22, 1975 the file was closed. 

On October 15, 1975 Mr. Ginder was informed that a new rezoning application would 
be necessary and the requested information would have to be supplied. A repres- 
entative of this Department met with Mr. Ginder on November 3, 1975 and December 
29, 1975 regarding his application. At each meeting it was explained to Mr. Ginder 
the information we required and that a new rezoning application would have to be 
submitted. Mr. Ginder, at both meetings, agreed to this. 

On September 8, 1976 Best Lumber and Supplies Ltd., were found guilty of using the 
^■ite5 proposed for rezoning in contravention of the regulations of the Zoning and 
D>^jV^ iopmcnt By-Law No. 3575. 

The current application, submitted on December 3, 1976 by Mr. N. Ginder on behalf of 
Best Lumber and Supplies Ltd., requests rezoning of the same four lots from (RS-1) 
One-Family Dwelling District to (C-2) Commercial District for the purpose of "stores, 
and offices and suites and parking." Accompanying the application were letters signed 
by t;'.e owners of the two individual lots fronting onto Kingsway and adjacent to the 
existing Best Lumber and Supplies Ltd., development, approving of the sketch plans 
submitted along with the application by Mr. Ginder. 
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Cl ause 3 Coai:»ct 
PROPOSED DEVELOPMENT 

The applicant submitted very preliminary "block outline" drawings with his application 
which were stamped, "Received, City Planning Department, January 20, 1977." The 
drawings indicate a proposed new building to be developed largely on the most easterly 
portion of the site with parking on the westerly portion directly off the lane. 

■A «>ALYSI$ 

In reviewing the history of this site and in particular the previous rezoning applic- 
ation and conditions agreed to at that time by Mr. Ginder, it was suggested that Mr. 
Ginder contact surrounding home owners for their opinions regarding the proposed 
c'eveiopment. It should be noted that the current application at this point in time 
entailed six lots: the four included in the now amended application and two addit- 
ional lots adjoining to the east. 

Mr. Gindar delivered a total of 121 information notifications to properties in the 
vicinity. Mr. Ginder subsequently presented 30 letters signed in support and 9 in 
oppoiiticn which had been returned to him. A petition containing 72 signatures (52 
properties) and 7 letters were submitted in opposition directly to the Planning 
Department. Following presentation of this material to Mr. Ginder and explanation 
of why the Department was not supporting tiie proposed rezoning, it was recommended 
that the applicant consider withdrawing his current application in order to meet 
with the surrounding residents and develop an alternate acceptable proposal, 

Mr. Ginder decided to proceed with the rezoning but, on advice from the Department, 
redyeed the area of the proposal by deleting the two lots to the east (4 lots 
remaining) . 

Uhile the reduced area of the requested rezoning does lessen the intrusion of the 
proposed rezoning and development into the adjoining residential community (part- 
icularly since the two residential lots deleted are owned by the applicant), the 
rezming is still felt to be inappropriate. The reasons remain as stated in the 
previous rezoning application and re-stated as follows: 

1. ample property zoned (C-2) Commercial District exists along 
Kingsway which could best be redeveloped for the uses suggested 
by the applicant. 

2. the rezoning and proposed development (or alternate uses) would 
represent an intrusion of commercial development which would be 
incompatible with adjacent residential development. 

The applicant has been advised that rezoning of the site would not be required 
for consideration of a Development Permit Application proposing use of all or 
a portion of the site for parking to service the existing Best Lumber and 
Supplies Ltd., development. (Parking is a conditional use in an RS-1 District 
and T;ay require notification of adjacent property owners). 

REC OMME NDA TION : The Director of Planning recommends that the application be not 
approved, for the reasons noted above. " 


The City Manager RECOMMENDS that the foregoing recommendation of the Director of 
Plaiinipg be approved. 


CC.'HSIDER.\TION : 

5 45 VJ83t 60th Avenue: Complaint re Secondary Suite 

Mr. A. C. White, Barrister and Solicitor, has requested to 
appear before City Council as a delegation on behalf of Mr. 
tVb, Lyttleton of 537 West 60th Avenue and Mr. Robert B. 
I.ycns of 545 West 60th Avenue, with respect to a hardship 
c.-.pplication involving a basement suite at the above location. 

The Diractor of Permits and Licenses reports as follows: 
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Regular Council, November 3, 1970 10 

The Council (in Committee of the Whole) recessed at approxi- 
mately 3:45 p,m, to reconvene 'In Camera' in the Mayor's Office, 
following which the Council reconvened in open session at 4:10 p.m., 
with His Worship the Deputy Mayor, Alderman Hardwick, in the Chair. 


BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

I, Provincial Policy: Social 
Allowance Administration 

The Council continued consideration of the Board of Adminis- 
tration report respecting Provincial Policy: Social Allowance 
Administration, having dealt earlier in the proceedings with the 
matter of Emergency Aid referred to in the report. 

MOVED by Aid, Rankin, 

THAT this report be further considered by the Council at its 
next regular meeting, at which time it is anticipated Alderman 
Linnell will be able to report to the Council following discussion 
with the Minister on various aspects of social allowance 
administration referred to in the report. 

- CARRIED 

J. Coordination of Public and Private 
Services to Transient Youth 

MOVED by Aid. Sweeney, 

THAT the report of the Director of Social Planning/Community 
Development submitted by the Board of Administration under date 
of November 3, 1970, in respect of coordination of public and 
private services to transient youth, be received for information. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Bird, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid. Bird, 
SECONDED by Aid. Adams, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

BY-LAWS 

BY-LAW TO AMEND BY-LAW No. 3575 BEING THE 
ZONING AND DEVELOPMENT BY-LAW (various minor 
amendments) 

MOVED by Aid. Rankin, 
SECONDED by Aid. Sweeney, 

THAT leave be given to introduce a By-law to amend By-law 
No. 3575, being the Zoning and Development By-law, and the By-law 
be read a first time. 

- CARRIED 

MOVED by Aid. Rankin, 
SECONDED by Aid. Sweeney, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Rankin, 
SECONDED by Aid. Sweeney, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Deputy 
Mayor in the Chair. 

- CARRIED 

cent d . . , . 
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"As a result of a complaint on April 18, 1977, our 
inspection services reported that the basement of the 
above building contained a separate dwelling unit 
which was occupied. Notification was sent to the 
owner requesting that the use of the building be 
restored to a one family dwelling and on May 5, 1977, 
the tenant made application for consideration under 
the hardship policy on medical grounds. On June 6, 
1977, the Hardship Committee reviewed this application 
and recommended that it be approved. This recommen- 
dation was made in concurrence with the recommendation 
of the Medical Health Officer. In view of the delega- 
tion request this matter is submitted for Council's 
CONSIDERATION. " 

The City Manager submits the report of the Director of 
Permits and Licenses for Council's CONSIDERATION. 


(DELEGATION REQUEST: MR. A.C. WHITE, BARRISTER AND SOLICITOR) 


RECOMMENDATION : 

5. Proposed Development, W/S Wallace Street Between 
West 2nd Avenue and Point Grey Road 


The Director of Planning reports as follows: 

"On July 13, 1976, the City Council approved the above 
described property to be rezoned from (RS-1) one-family 
dwelling district to (CD-I) Comprehensive Development 
District which would permit apartment buildings, town- 
houses, and customarily ancillary uses including off- 
street parking subject to a number of conditions. 

The following Development Permit Applications have been 
received for this site: 

1. Development Permit Application #77319, filed by 
John Keith King, Architect for Greater Vancouver 
Housing Co-op, on April 13, 1977. The request is 
to construct a townhouse development containing 
37 dwelling units. 

2. Development Permit Application #774 35, filed by Olson 
Architects/Program Planners, for Penta Co-op Housing 
Association on April 22, 1977. The request is to 
construct a townhouse development containing 2 
dwelling units. 

3. Development Permit Application #77926, filed by 

H. Weinreich, Architect, for Dunbar Village Community 
Co-op on June 7, 19 77. The request is to construct a 
townhouse development containing 15 dwelling units. 

The Development Permit Applications listed in 1 and 2 above 
have been checked and are found to be in accordance with 
the CD-I By-law No. 5011. 

However, it was noted that there are some differences between 
the drawings submitted with the Development Permit Applications 
and those presented at the Public Hearing at the time of 
rezoning. These differences are substantial in the case of 
item 1. The major differences include the change of the general 
layout, the deletion of underground parking for surface parking 
and setbacks from property lines. 

125 neighbouring property owners have been notified by letter 
about items 1 and 2 and 90 letters of objection have been 
received . 


Cent ' d 


Manager's Report, June 24, 1977 (BUILDING: A^4 IB) 

A meeting, called by Alderman Harcourt, was held on June 7, 
19 77 to discuss the two Development Permit Applications already 
submitted. Three other Aldermen, the Director of Planning and 
the representatives of the developers were present at the 
meeting. It was agreed at the meeting that the Development 
Permit Applications should be processed through regular channels. 
Before approval is given, public input should be included through 
a Public Information Meeting with Council. 

The Development Permit Application referred to in 3 above 
has not yet been completely processed but should be ready 
for consideration at a Public Information Meeting. 

Bearing in mind the heavy level of objection received after 
notification, the Director of Planning RECOMMENDS that: 

City Council holds a Public Information Meeting at which 
the three applicants and the City's co-ordinator be 
invited to make presentations on the ideas submitted and 
the Planning Department's report on the analysis of the 
application . " 

The City Manager RECOMMENDS approval of the above recommendation 
of the Director of Planning. 

(DELEGATION REQUEST: JERICHO AREA CITIZENS' ASSOCIATION.) 


FOR COUNCIL ACTIOM SEE PAGE(S) ^SH^^ 
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FINANCE MATTERS 






RECOMMENDATION 






1. Investment Matters (Various Funds) May, 1977 





The Director of Finance reports as follows: 






"(a) Security Transiactions during the month of May 1977. 






(b) Summary of Securities held by the General and Capital Accounts. 





(a) SECURITY TRANSACTIONS DURING THE MONTH OF MAY 1977 






1. GENERAL AND CAPITAL ACCOUNT TRANSACTIONS (PURCHASES) 





Maturity Maturity 


Term 

Annual 

Dal 

e 

Type of Security Date Value 

Cost 

Days 

Yield i 



Chartered Bank Deposit Receipts and Government Notes 




Maj 

2 

Mercantile Bank of Canada May 10/77 $ 2,504,246.57 

$ 2,500,000.00 

8 

7.75 


2 

Royal Bank of Canada May 3/77 1,500,308.21 

1,500,000.00 

1 

7.50 


3 

Bank of British Columbia Sept. 15/77 2,058,364.38 

2,000,000.00 

135 

7.89 


4 

Mercantile Bank of Canada Sept. 15/77 3,086,457.53 

3,000,000.00 

134 

7.85 


6 

Royal Bank of Canada May 9/77 750,462.33 

750,000.00 

3 

7.50 


10 

Bank of British Columbia Sept. 15/77 2,565,753.42 

2,500,000.00 

128 

7.57 


13 

Royal Bank of Canada May 16/77 1,500,739.73 

1,500,000.00 

3 

6.00 


16 

Toronto Dominion Bank Oct. 14/77 2,061,475.62 

2,000,000.00 

151 

•7 II O 

/ . 4o 


20 

Royal Bank of Canada May 24/77 1,000,547.95 

1,000,000.00 

4 

5.00 


24 

Bank of British Columbia Oct. 14/77 1,028,286.58 

1,000,000.00 

143 

7.22 



Royal Bank of Canada May 25/77 1,500,267.12 

1,500,000.00 

1 

6.50 


25 

Toronto Dominion Bank Oct. 14/77 2,569,638.36 

2,500,000.00 

142 

7.16 


26 

Bank of British Columbia May 27/77 1,000,193.15 

1,000,000.00 

1 

7.05 


31 

Bank of British Columbia June 1/77 2,000,410.96 

2,000,000.00 

1 

7.50 



$25,127,151.91 $24,750,000.00 





2. SINKING FUND TRANSACTIONS (PURCHASES) 




Da; 

^ 

Type of Security Maturity Date Maturity Value 

Cost 

Days 

Yield 



Chartered Bank Deposit Receipts £ Government Notes 




Ma; 

r 31 

Bank of British Columbia June 14/77 $ 2,607,130.41 $ 

2,600,000.00 

14 

7.1! 


(b) SUMMARY OF SECURITIES HELD IN GENERAL AND CAPITAL 
ACCOUNTS ONLY - AS AT MAY 31 , 1977. 

Type of Security Par or Maturity Value Cash or Book Value 

Short Term 

Chartered Bank Deposit Receipts 

and Government Notes $ 54,948,455.60 $ 53,305,277.98" 


The City Manager RECOMMENDS that the foregoing report of the Director of Finance 
be approved. 


Cont'd . . . 


2 . Park Board Staffing 

As a result of recurring problems associated with the maintenance 
of stationary equipment, and because of numerous demands from the 
Provincial Boiler Inspector to provide a higher level of mainten- 
ance to the stationary equipment, a comprehensive review of the 
maintenance needs at all major Park Board facilities was under- 
taken by their Manager of Operational Systems. This report, which 
is on file with the City Clerk, points out that the Stationary 
Equipment Section has been unable to meet the minimum requirements 
of the Boiler and Pressure Vessel Act with regard to annual equip- 
ment inspections and proposes a major reorganization and increased 
staffing of the Section in order to adequately maintain a physical 
plant which is valued at over $6 million. The three principal 
recommendations of the report are: 

1. The establishment of a mobile maintenance crew to 
maintain equipment at locations with no Stationary 
Equipment Operator, provide a pool for coverage in 
the event of vacation or illness and provide extra 
help during breakdowns or major overhauls. 

2. The conversion of ten temporary positions to permanent 
positions among the Iceman-Janitors. 

3. A general reorganization of the Stationary Equipment 
Operators, Building Service Workers and Iceman-Janitors 
stationed at each major facility. 

Mobile Crew 

The need for a mobile work crew has become apparent in recent j 
years with the growth in both facilities and staff and the con- j 
current increase in vacation allowance. In the last ten years, 
four ice rinks and three pools have been added to the Park Board 
system. The staff level required to operate these facilities 
has increased from 15 to 54 Stationary Equipment Operators and 
Iceman-Janitors. The total vacation allowance for the 15 Stationary 
Equipment Operators in 1977 will be approximately 270 man days. 
The need is further aggravated by more rigid inspections by the 
Provincial Boiler Inspectors and the increasing age of the equip- 
ment. Of the 55 annual boiler inspections required, for example, 
only 15 are able to be completed each year with the present staff. 
One of the consequences of the present staff's inability to cope 
with the increased work load was the boiler explosion at Sunset 
Community Centre in 1975. Had this boiler been regularly serviced, 
it is unlikely that this explosion would have occurred. The 
proposed mobile maintenance crew will be responsible for the 
regular servicing of all unattended boilers. It would be comprised 
of three persons - two Stationary Equipment Operators and one Iceman- 
Janitor at an approximate annual cost of $45,000 (1976 rates, includir 
fringe benefits) . 

Iceman- Janitors 

The personnel employed as Iceman- Janitors have traditionally been 
employed as Temporary "Inside" workers for a seven-month period; 
the staff has then been employed as "Outside" workers during the 
Summer. Consequently, the benefits normally provided to permanent 
employees were not available to Iceman- Janitors . Council recognized 
this anomaly when considering the reorganization of the Recreation 
Division, and on October 21, 1975, passed the following motion: 

"E. Approve in principle the establishment of 

permanent Iceman-Janitor positions to enable 
the twelve-month operation of rink facilities 
(presently being reviewed by the City Manager's 
Office) ." 


Manager *« fii^rt> iSwete %4t 1977 iFims^r h-^t " 3> 


€f3tattge #2 cpntinued » 

At the present time, three rinks, Kitsilano, the West End and 
Britannia, are funded for twelve months operation. Until further 
experience is gained with regard to public demand for summer ice 
time, the remaining rinks are to remain as seven-month operations. 
It is proposed, however, that ten of the seventeen temporary 
Iceman-Janitor positions be made permanent in order to reduce 
turnover and provide more adequate summer staff to carry out 
planned maintenance and prepare the outdoor pools for summer 
operation. The increased annual cost to convert these ten 
positions from 7 month to 12 month (permanent) , including fringe 
benefits at 1976 rates is $52,900. The summer casual payroll 
will, correspondingly, be reduced by $42,100 for a net additional 
cost of $10,800. 

General Reorganization 

The implementation of the general reorganization of Stationary 
Equipment Operators, Building Service Workers and Iceman-Janitors 
will have the effect of providing adequate staff at each location 
and reducing the need to move permanently assigned staff to un- 
staffed locations. Furthermore, it is expected that the revised 
organization will provide an improved level of supervision with 
a consequent improvement in the performance of the maintenance 
tasks. This reorganization will add one permanent Building Service 
Worker position at an annual cost of $12,100 (including fringe 
benefits at 1976 rates) but will also reduce the casual payroll 
by $6,800 for a net cost of $5,300. Reductions in the overtime 
expenditures and the costs of engaging an independent Heating 
Contractor are expected to total approximately $9,200 per year. 
This saving, will effectively offset the net cost of the fourth 
position proposed in the report. Non-recurring costs of approxi- 
mately $8,000 are also proposed for the purchase of a truck and 
office equipment for the Mobile Maintenance Crew. The stationary 
equipment section currently utilizes the leased vehicle on an 
intermitent basis. The acquisition of the new vehicle will 
eliminate leasing costs so that the effective net annual increase 
cost will be $1, 000 . 

The Administrative Analyst has reviewed the proposed reorganiza- 
tion, the work load of the Section and the general level of 
maintenance at selected facilities and concurs with the recommenda- 
tions of the Manager of Operational Systems. 

This report has been discussed with both the VMREU and CUPE, since 
both of their jurisdictions are affected. Implementation of the 
reorganization will require an extensive classification review of th 
positions within the Stationary Equipment Section and the establish- 
ment of four additional positions. The estimated costs, including 
fringe benefits at 1976 rates, are as follows: 



Annual 


1977 

Possible Reclassifications 

$ 4,700 

$ 

2,300 

Iceman-Janitors (7 months-12 months) 

52,900 


51, 100 

Mobile Crew (3 positions) 

45,000 


14, 900 

Building Service Worker 

12, 100 


4, 300 

Vehicle Operation - Net 

1,000 


300 

Less : 




Reduced Summer Labour Payroll 

(42, 100) 


(42, 100) 

Reduced Casual Payroll 

( 6,800) 


( 3,300) 

Reduced Overtime 

( 2,200) 


( 1,100) 

Reduced Contractor Work 

( 7.000) 


( 4.000) 


$ 57.600 

$ 

22,400 

Non-Recurrinq Costs 




Truck Purchase 


$ 

6, 500 

Office & Equipment 



1. 500 


$ 30.400 


Cont'd . . • 


Manager's Regort, June 24, 1977 (FINANCE; A-? - 4} 

The Comptroller of Budgets and Research advises that, if approved, 
the source of funds will be Contingency Reserve. 


The City Manager RECOMMENDS as follows: 

That the proposed reorganization of the Stationary Equipment 
Section of the Park Board as proposed by the Superintendent 
of Parks Board and Manager of Operational Systems be approved. 

^' That four additional permanent positions be established in 
the Stationary Equipment Section, all positions in the 
Section being subject to classification or reclassification 
by the Director of Personnel Services and concurrence with 
the classifications of both the VMREU and CUPE. 

That ten temporary Iceman-Janitor positions be established on 
a permanent 12 month basis. 

E^*- That $30,400 be appropriated from Contingency Reserve to 
implement the foregoing (at 1976 rates). 


INFORMATION 


3 . Provincial Government Revenue Sharing Act 


The Director of Finance reports as follows. 

"On June 17, 1977 the Minister of Municipal Affairs and Housing, the 
Honourable Hugh Curtis, announced Bill 58, the Revenue Sharing Act. 
This Act and its associated regulations, provide for a formula to 
determine the proportions of various Provincial revenues to be avail- 
able for conditional and unconditional grants to municipalities in 
B. C, and provides for the distribution of this revenue sharing to 
the municipal ities. 

In looking at the question of Provincial grants to municipalities, 
there are three areas to be considered. The first is the formula 
that determines the source of funds, the second is the formula that 
determines the distribution of those funds to municipalities, and 
the third is the adequacy of the amount of dollars distributed. 

The new Act deals with the first and second points. With respect to 
the third point, namely the adequacy of the total dollars distributed, 
obviously municipalities are probably never going to be entirely happy 
with the number of dollars distributed, but equally obviously the 
Province must be concerned with its overall priorities for available funds 
and since it provides the funds for the municipalities it certainly is 
in the position to control the total dollars. 

With respect to the first point the Act would appear to be a major and 
very positive solution to the demands of the municipalities for revenue 
sharing. The Province has included its major economically sensitive 
revenue sources, which can certainly be subject to both ups and downs 
with the economy, but this is of course the whole point about revenue 
sharing. With respect to the second point, the distribution of the funds, 
it is in my opinion impossible to develop a completely fair formula that 
recognizes the peculiar conditions impinging on large core cities such as 
Vancouver, the peculiar conditions that impinge on the small northern 
municipalities, or the municipalities that are large geographically but 
thinly populated, etc. In effect, any formula for the distribution is 
going to be subject to much argument depending on the particular viewpoint 
of the person concerned. Also in my opinion, the proposed formula is some- 
what slanted in favour of the smaller municipalities but not to#seriously 
so, and I would also anticipate that will be refined in the future. 


Coat'd » ♦ . 


Clause #3 continued i 

The formula for the source of funds is the combined annual dollar yield 
of one personal income tax point, one corporate income tax point, and 
six percent of the Provincial revenue from renewable resources, non- 
renewable resources, and the sales tax. The Minister stated in his news 
release that this is approximately equivalent to six cents of every 
economy generated dollar entering the Provincial treasury. The income 
tax points are not in addition to the present income tax levies but are 
a portion of the existing ones. 

The formula for the distribution is made up of a number of items, specifically: 

1. The basic grant of $30,000 to every municipality regardless 
of its size or fiscal capacity. 

2. The Water Facilities Grant which assists in the payment of 
the debt charges related to water facilities based on a property 
tax levy formula. 

3. $100 per net unit of new housing regardless of price or density. 

4. The Municipal Incentive Grant of $1,000 per housing start that 
conforms to specified price and density standards. 


5. A new Municipal Highways/Roads Grants Program for assistance 
with the capital cost of major municipal highways. This would 
appear to replace the present Provincial sharing under the 
Highways Act but this is not yet known. 

6. Administration, planning and basic grants for regional districts. 

7. The major portion of the funds will be distributed 80% on a 
per capita basis, and the other 20% on the basis of relative 
cost of municipal operation and relative per capita real property 
assessment. 

At the moment, the Province is estimating that the application of the formula 
will produce in 1978 approximately $21,000,000 more than in 1977, which would 
represent a healthy increase in the funds available to municipalities. It 
has to be recognized of course that this is an estimate of the Province 
based on their present projections of where the economy is going next year 
and could therefore be subject to considerable adjustment upwards or 
downwards in the future. However, it would appear to be quite positive from 
the point of view of the municipalities. 

The City of Vancouver does not presently share any money from the Province 
towards its roads or highways costs either capital or maintenance, but it 
does not appear to be excluded from this new program, which is a most 
positive step for Vancouver. 

CONCLUSIONS 

In FTiy opinion the action of the Provincial Government is very positive for 
the municipalites and should also provide more money for Vancouver in 1978 
compared to 1977. 

As the effects of the two formulas are seen, refinements will undoubtedly 
be made by the Province and presumably as a result of representations by 
the UBCM. Vancouver's interest will presumably centre around preventing 
any further changes in the direction of benefiting the smaller municipalites 
at the cost of the larger centres such as Vancouver. There does not appear 
to be sufficient recognition of the costly problems peculiar to a large core 
city such as Vancouver and it would be wise for the City of Vancouver to keep 
such factors before the Province." 

The City Manager submits the above report of the Director of Finance to 
Council for INFORMATION. 


FOR COUNCIL ACTION SEE PAGE(S) Jj(iH— 
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MANAGER'S REPORT, JUNE 24, 1977 (PROPERTIES: A-9 -1 ) 


PROPERTY MATTERS 


INFORMATION 


1. Demolitions 


The Supervisor of Properties reports as follows: 

"I have received and opened quotations from various 
contractors for demolition of the structure listed below 
and have awarded the contract to the low bidders as noted*,— 

Successful 

Property 


1800 - 1802 W. 4th Ave 
and 

2003 - 05 
Burrard Street 
Lots 19 & 20, 
Blk 247, D.L. 526 

City to Pay Code No. 

$3,820.00 146/5921 


Project 

Burrard St. 
Widening 


Bidder 

Kay Jay 
Wrecking Co. 
Ltd. 


The City Manager has confirmed the above contract and submits 
the foregoing report of the Supervisor of Properties to Council 
for INFORMATION. 


FOR COUNCIL ACTION SEE PAGE(S) - 


MANAGER'S REPORT 

June 8, 1977 

TO: Vancouver City Council 

SUBJECT: Amendment to Area Development Plan and Program 
for Phase 2, Area 6, False Creek 

CLASSIFICATION: RECOMMENDATION 

The Development Consultant reports as follows: 

1 . Purpose 

The purpose of this report is to describe the refinements which 
have been made to the scheme for Phase 2, Area 6, to recommend 
that amendments be made to the Area Development Plan, and to 
recommend the next steps necessary to prepare for start of cons- 
truction of the services, park areas and the residential and 
commercial components. 

2. Siommary 

a. Background 

Council on October 5, 1976 instructed the Development Group to 
proceed with refinement of the approved Area Development Plan to 
the point where instructions could be given for the start of 
drawings for Development Permit applications. 

b. ts to tJae Prevlou&l.x .-: ^ '^ ^?*t Desigp Concept 

The Team of Downs Archambault, Davidson Johnston and Frank Stanzl 
Construction Ltd. has submitted a detailed "Handbook" report on 
Phase 2 and an Addendum. The refined scheme presents an exciting 
and practical proposal for development of Phase 2. 

The highlights of the refinements are summarized as follows (for 
more detail, see the body of the report) : 

(1) There are now proposed approximately 600 dwelling units. 

(2) The locations, sizes and heights of the buildings have been 
adjusted. The previous development area and maximum height 
of 150 ft. has not been exceeded. 

(3) The most easterly residential enclave extends over the water 
with the public waterfront walkway with 40 ft. easement for 
services passing through a 20 ft. high archway, in 

view of the Caesar's Bridge issue in Phase 1, this is brought 
specifically to the attention of Council. 

(4) There is an opportunity for a day care centre for up to 50 
children, plus another 20,000 sq. ft. of indoor sports space - 
subject to financing being arranged and a 2000 sq. ft. communi- 
ty facility and a 1500 sq. ft. dinghy sailing/canoeing centre 
on Alder Bay, subject to financing and adequate provision for 
servicing. 

(5) Commercial space has been consolidated on the development 
area next to the bridge, and will include office space, local 
retail stores, restaurant and sports facility. A single occu- 
pancy building for a selected client is recommended. 

c. Residential -HQu.sj^^-.B3?Qgca»s/Spcial Mix . 

The non-market or subsidized social housing programs proposed are 
Par-Value Co-operative with High Impact Grant, and Personal Care 
Facilities. 

Both these programs would be undertaken by the False Creek Develop- 
ment Group for the City's Public Housing Corporation in co-operation 
with selected non-profit sponsor organizations, and in accordance 
with Council's resolution of March 29, 1977. 

Financing of the proposed Co-operatives and the Personal Care Home 
has been discussed with CMHC and the Province, and we believe it 
can be arranged although no commitments can be received until plans 
and costs are submitted and approved. • 


^'0 
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Senior citizen housing projects are not contemplated for Phase 
2 because the Province presently prefers assistance in situ (the 
SAFER program) . 

Other assisted housing programs proposed are developer- sponsored 
AHOP condominiiims and Assisted Rental Program apartments. 

We would like also to have Non-Profit Rental units for families, 
couples and singles in Phase 2 but this seems unlikely. 

The market component proposed for Phase 2 are townhouse and 
apartment condominiums. 

The mix will be approximately as previously proposed. 

We believe we can continue to meet the City's objectives for so- 
cial mix in the combined Phases 1 and 2. We must move quickly 
because the Government programs are always subject to change and 
dependent upon availability of funds. A delay could be fatal to 
the proposed scheme. 

Further details of the programs and mix are given in the body of 
the report. 

d. Comment s 

The City Departments have examined the Team's Handbook and this 
covering report, and have raised a number of questions and some 
concerns. 

The outstanding concerns are detailed in the body of the report. 

e. Amendments to the Area Development Plan 

Amendments to the Area Development Plan for Phase 2, Area 6, 
False Creek will be required to accommodate the refinements. 

It is suggested that amendments to the Area Development Plan be 
referred to the Director of Planning for report to Council at a 
public hearing at a regular Council meeting following normal 
statutory requirements for notice to the public. 

The major changes are detailed in the body of the report: 

-Heights of buildings. 

-Locations and sizes of development areas. 

-Extension of the easterly residential enclave over the water, 
with public waterfront walkway routed through an archway. 

-Rearrangement of public open spaces. 

-Rearrangement of municipal services. 

-Rearrangement of parking and increase in maximum. 

-An unregistered easement through the Park for utilities and com- 
mercial vehicles. 

f . Municipal Incentive Grants 

We believe that any Municipal Incentive Grant funds received for 
projects in Phase 2 should be applied to reduce the front end ex- 
penses and thereby reduce the cost of non-market dwellings in 
Phase 2. 

g. Timetable/Marketing 

Western Reale search are optimistic regarding completing the project 
in a single phase, for delivery in 1978-79, while Frank Stanzl Cons- 
truction Ltd. are more cautious and warns that there may have to be 
some phasing to fit market demand. 

The intention is to commence drawings for Development Permits as 
soon as the plan is approved, and to be ready to start construction 
when economic outlook is favourable. 
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Regular Council, November 3, 1970 11 

BY-LAWS (cont'd) 

By-law to Amend the Zoninf^, 

and Dovolopmout By-law (cont'd ) 

MOVED by Aid. Rankin, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Rankin, 
SECONDED by Aid. Sweeney, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Rankin, 
SECONDED by Aid. Sweeney, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED 

(The By-law received three readings) 


MOTIONS 

1. Allocation of Land for Highway Purposes 
(7238, 7196 and 7228 Knight Street) 


MOVED by Aid. Bird, 
SECONDED by Aid. Sweeney, 

THAT WHEREAS the registered owners have conveyed to the City 
of Vancouver, for highway purposes, the following lands: 

1. West 7 feet of Lot 47, Blocks 29 to 31, District Lot 200, 
Group 1, New Westminster District, Plan 1770 

2. West 7 feet of Lot 50, Blocks 29 to 31, District Lot 200, 
Group 1, New Westminster District, Plan 1770 

3. West 7 feet (W7') of Lot 48, Blocks 29 to 31, District 
Lot 200, Group 1, New Westminster District, Plan 1770 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for highway purposes; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
highway purposes, and declared to form and constitute portions of 
highway . 

- CARRIED 

2. Closing and Stopping up (11th Avenue, betw. 
Heather and Ash and lane West of Ash Street, 
North of 11th Avenue) 


MOVED by Aid. Bird, 
SECONDED by Aid. Sweeney, 

THAT WHEREAS the City of Vancouver is the owner of all the 
streets and lanes lying within the limits of the City of Vancouver; 

AND WHEREAS the Vancouver General Hospital and the British 
Columbia Cancer Treatment and Research Foundation are enlarging 
their hospital facilities South of 10th Avenue between Heather 
Street and Ash Street. This requires the closure of the dedicated 
road (11th Avenue) adjacent to Blocks 379 and 399, District Lot 
526 and the closing of the established lane West of Ash Street 
from 11th Avenue to the lane North of 11th Avenue (East 20 feet 
of Lot 15, Block 379, District Lot 526); r^nntM 
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h. Recommendations 

It is recommended that: 

1. The Director of Planning be requested to prepare in co-opera- 
tion with the False Creek Development Consultant an amendment 
to the Area Development Plan for Phase 2, Area 6, False Creek, 
incorporating the refinements referred to in this report, and 
specifically the changes summarized in Section e above, for 
consideration by Council at a Public Hearing on a regular 
Council meeting day. 

2. The City Engineer be requested to commence detail design of 
municipal services and to commence construction when appro- 
priate following Council approval of his detailed capital bud- 
get. 

3. The City Engineer be requested to commence legal survey of the 
development parcels and streets for the purpose of depositing 
a subdivision plan with Land Registry, such survey work to 
proceed expeditiously in order that the Law Department can 
start to prepare the leases. 

4. The Park Board be requested to commence detailed design of the 
public open space, following the guidelines described herein 
and in the Team's report, and within the budget of $600,000 
inclusive of all fees and expenses and inflation. 

5. The principle of a single occupancy office building of up to 
120,000 sq. ft. gross in Phase 2 be approved. 

6. The community facilities be included in and funded by each 
development, rather than centralized, and that the funding of 
the sailing school on Alder Bay be referred to the Director of 
Finance, Parks Board and Development Consultant for report 
back to Council. 

7. Any Municipal Incentive Grant funds received for projects 
in Phase 2 be used to offset front end expenses and that 
this be reflected in lower land costs for non-market housing 
in Phase 2. 

8. The False Creek Development Consultant be requested to sub- 
mit recommendations to Council regarding sponsors, financing, 
and the commencement of Development Permit drawings, all based 
on this report. 


The City Manager notes that the companion report on this subject from 
the Director of Planning proposes certain amendments to recommendation 

(1) above, and puts for consideration the deferment of recommendations 

(2) , (3) and (4) above, until after the Public Hearing. 

Hence, the City Manager suggests that following the presentation 
of this report by the Development Consultant, Council consider the 
points raised in the companion report from the Director of Planning 
before dealing with the above recommendations (1) to (4). 

Thereafter, the City Manager RECOMMENDS that Council approve recommenda- 
tions (5) to (8) inclusive. 



MANAGER'S REPORT 

June 21, 1977 


c 


TO: Vancouver City Council 


SUBJECT: False Creek, Area 6, Phase 2, City-Owned Land - 
Amendments to Area Development Plan By-law #5019 

CLASSIFICATION: RECOMMENDATION AND CONSIDERATION 


The Director of Planning reports as follows: 


"Mr. E.D. Sutcliffe, False Creek Project Manager, has submitted a report dated 
June 8th, 1977 dealing with Phase 2, Area 6, False Creek, in which he requests 
'that amendments be made to the Area Development Plan'. 

The history of Phase 2, Area 6, goes back to August 12, 1975 when City Council 
resolved: 


"THAT an amount of up to $50,000.00, charged to the False Creek Development 
Fund, be provided for the Director of Planning and the False Creek Project 
Manager to obtain assistance to examine and prepare design concepts for 
Phase 2, Area 6, to include park options and possible use for civic buildings, 
prior to submission to Public Hearing." 

On August 10th, 1976 City Council approved, after public hearing, an Area Development 
Plan for Area 6, Phase 2, prepared by the Planning Department and based on the 
proposal submitted by the consultants Downs/Archambault and Davidson/ Johnston. 

Mr. Sutcliffe now requests that the Director of Planning makes application to 
amend the Area Development Plan. 

Appendix I shows the comparison of the Area Development Plan By-law and the 
proposed amendments. 


The Director of Planning supports the proposed amendments in general. There 
are, however, four outstanding concerns for which the details are set out in 
Appendix 2 (page 7). One of these concerns is submitted for consideration, 
while for the others, recommendations are made as follows: 


Recommendation 1. 


Recommendation 2, 


Recommendation 3. 


For consideration 


Public Park Space - In place of the proposed large ponds 
there should be a sizeable fresh water pond next to the 
Granville Island entrance, and in addition, possibly a 
narrow water feature connecting that pond to the Alder 
Bay as illustrated on page 8 in Figure 3. 

Assisted Senior Housing - Provision for assisted senior 
housing should be retained even though that may mean 
deferment of construction of those units presently set 
aside for the purpose. 

Project Manager's Recommendations - The Project Manager's 
recommendations 2, 3 and 4 as contained in his report 
should not be approved until after the outcome of the 
Public Hearing is known. 

Water Edge Development - The Director of Planning supports 
both the proposed development on the water area and the 
arch structure over the public waterfront walkway, but 
due to the controversy over the Caesar's Bridge proposal, 
he wishes that this matter be brought to the special 
attention of City Council. 


Most of the comments from the various City Department have been incorporated in 
the Project Manager's report, but there may be other concerns which other City 
Departments wish to bring to the special attention of City Council. 


RECOMMENDATION 


The Director of Planning recommends: 

THAT subject to the resolution of the Planning Department's four concerns 
and such other concerns as other City Departments may wish to bring to the 
special attention of City Council, the Director of Planning be instructed 
to make an application to amend the Area Development Plan for Area 6, 
Phase 2 By-law 5019 and that this matter be referred direct to a Public 
Hearing." 

The City Manager submits all four issues raised by the Director of 
Planning for CONSIDERATION and, subject to these decisions, RECOMMENDS 
that the matter be referred direct to a Public Hearing. , 
FOR COUNCIL ACTION SEE PAGE(S) 


MANAGER'S REPORT 


June 27, 1977 


TO: 


Vancouver City Council 


SUBJECT: Fire Department - Band 
CLASSIFICATION: CONSIDERATION 


The Administrative Analyst and the Internal Auditor have been assisting 
the Fire Department in preparing a report for the Finance Committee 
relating to the Constitution and operating procedures of the Fire 
Department Band. The revised Constitution, which will be at Committee 
v;ithin the next six weeks, proposes the recognition of up to eighteen 
"command performances" annually, at which all band members will be 
required to attend. In order to have the full band in attendance 
v/hile maintaining the minimum manning level within the Fire Department, 
the revised Constitution proposes that the Fire Chief be authorized 
to call in off-duty firemen at overtime premiums. 

The Fire Chief reports that the Band has been asked to perform in the 
July 1st, Folkfest parade. This performance would, under the revised 
Constitution, be considered a "command performance." Moreover, on 
this date, many firemen are off on annual vacation. If the full band is 
to perform, four men will have to be called in at a cost of approxi- 
mately $1,500 (at overtime rates.) 

The Fire Chief submits the foregoing for Consideration. 

The Comptroller of Budgets and Research advises that, if the expenditure 
is approved, the source of funds will be Contingency Reserve. 

The City Manager submits for Council's CONSIDERATION the attendance of 
the Fire Department Band at the 1977 Folkfest Parade, and the matter 
of calling in four off-duty firemen to maintain the minimum manning 
level with the Fire Department at a cost not to exceed $1,500. 




DATE June 10. 1977 

TO: Vancouver City Council 

SUBJECT: Local Improvements "by Petition" 

CLASSIFICATION: RECOMMENDATION 
FIRST STEP 

The City Engineer reports as follows: 

" GENERAL 

As required by the Local Improvement Procedure By-Law, projects for 

- Pavement & Curbs, Local Residential 

- Lane Pavements, Local Residential 

- Speed Deterrent Bumps 

shown on the attached schedule dated June 17, 1977 are advanced to Council 'by 
Petition' . 

COMMERCIAL ST. - Pavement & Curbs project. 

One of the projects of the Cedar Cottage Neighbourhood Improvement Program 
is the development of a walkway along a section of Commercial Street joining Lord 
Selkirk School grounds with Brewer's Park. The curbing and paving of the roadway 
is not part of the N.I. P. project but must be done before the walkway can be 
developed. From its date of submission, this petition would normally await the 
1978 program but is given special priority so that the NIP Walkway may proceed. 

CAPITAL FUNDS 

Local Improvements 

Funds for the City's share of these projects are available in the 1977 
and prior years' Streets Capital Budgets. 

Ditch Elimination in Lanes 

Funds for the elimination of ditches have been provided previously from 
Maintenance Appropriations (Revenue). These works have been done for the most part 
in conjunction with the lane paving program. As well, the lane shoulder maintenance 
has been included at the same time. Ihis combined lane paving program will result 
in a drastic decrease in lane maintenance when all the lanes are paved. The cost 
of lane maintenance has been decreasing in terms of 1973 dollars. (1973 was the 
start of the low-cost lane paving programs.). However, because of the extreme 
popularity of the lane paving program, the appropriations covering ditch eli- 
miniation in the 1977 maintenance budget will be overexpended. 

Although there has been an occasional complaint about paving the complete 
width of lane, from our conversations the citizens are almost unanimous in their 
opinion that it is the full width pavement that they want most. It is my opinion 
that we must continue to do this work in order to achieve the eventual drastic 
reduction of maintenance costs and because of the strong citizen demand for it. 

The Director of Finance is of the opinion that this work properly 
belongs as Capital work but as a part of the City's share, and thus should be 
separated from the Revenue appropriations. In dealing with the next capital 
budget, this item would be from Supplementary Capital Funds rather than Revenue 
Funds . 

In order for this program to proceed, financing is required. For the 
program under consideration, it is deemed appropriate to finance the City's share 
as follows : 


i 


$ 80,682 


i. 2 ^ 

Normal City's Share of Local Improvements - 

148/7951 "Lanes Residential - Supplementary Capital" $52,865 
148/7952 Residential Lanes - Fall Court 27.817 

Additional City's Cost for Ditch Eliminations - 

148/7952 Residential Lanes - Fall Court $41,183 
148/7946 Residential Streets - Fall Court 265,831 
148/7956 Residential Sidewalks - Fall Court 18.800 

$325,814 

For future programs, a report will be submitted to Council later this 
year in order to formalize the funding for lane pavement construction. 

I RECOMMEND that the City's share for both the Local Improvement Lane 

Paving and the non-local improvement ditch elimination for the lane paving projects 

approved at the July 26, 1977, Court of Revision, be provided as indicated in the 
body of this report." 

SECOND STEP 

The Director of Finance reports as follows: 

"In accordance with the provisions of the Local Inqjrovement Procedure 
By-Law, I am submitting the City Engineer's report dated June 17, 1977. 

The estimated total cost of these local improvements is $315,029 and 
the City's share of the cost is $156,969. 

I have to report that the necessary financial arrangements can be made 
to carry out these improvements." 

#. ji' » ;*■ -* 

The City Manager has decided that it is desirable to undertake 
the projects referred to and RECOMMENDS that: 


(a) The recommendation contained in the City Engineer's report 
regarding reallocation of capital funds for lane paving be 
approved. 

(b) The reports of the City Engineer and Director of Finance 
regarding local improvement projects be adopted together 
with the details of the Second Step report on file in the 
City Clerk's office. 

(c) The City-owned parcels shown on the list attached to the 
detailed Second Step Report for the Local Improvements 
be declared assessable. 

(d) The projects listed in the attached schedule dated June 17, 
1977 be advanced to the Court of Revision scheduled for 
7:30 p.m., Tuesday, July 26, 1977, previously approved 

by Council. 


FOR COUNCIL ACTION SEE PAGE(S) 
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MANAGER'S REPORT 

DATE: June 21st, 1977. 

TO: Vancouver City Council 

SUBJECT: Proposed Downtown Federal Government Office Building - Block 56 

CLASSIFICATION: CONSIDERATION 

The Director of Planning, under date of June 21st, 1977, has submitted a report on 
the above subject. In summary, he states: 

"On May lOth, 1977, City Council reviewed proposals for a significant new Federal 
Government office development in the Downtown on Block 55. Council (together 
with the G.V.R.D.) asked the Minister of Works to defer further action on this 
proposal for 50 days, with a meeting with the Minister to follow. 

Council also requested City Planning and Engineering Departments staff, together 
with G.V.R.D. and Federal Department of Public Works staff to review and report 
back on options suggested by the G.V.R.D. relative to the Federal office building 
proposal . 

City and G.V.R.D. staff have reviewed the development proposal and other office 
space options in terms of the Livable Region objectives, City objectives and 
the Downtown Plan objectives, and a detailed analysis is given in the attached 
report. Federal Public Works staff declined to participate at this stage, pre- 
ferring to wait until the City and G.V.R.D. have developed a position on the 
proposal . 

In summary, the attached report suggests that: 

- That the combined objectives seem to be best met by a mid-range option which 
neither concentrates all Federal employment Downtown nor deflects it all to 
Regional Town Centres. 

- The City and the G.V.R.D. should seek positive commitment by the Federal Govern- 
ment at this time to an agreed amount of office space to be developed outside 
Vancouver in Regional Town Centre locations. An appropriate minimum amount of 
space would be Federal Government space required for 'future needs' (approxi- 
mately 331,000 square feet minimum). 

- That there are a number of different ways the Federal Government could provide 
the 'required now' Federal Government space in Downtown Vancouver (approximately 
1 ,134,000 square feet). 

These alternatives include providing a lesser amount of floor space on Block 56, 
providing a Federal Quarter near the waterfront, and re-establishing a Federal 
presence in an appropriate existing office building(s) in the Downtown core. Our 
evaluation suggests that some combination of these alternatives could be more 
advantageous to all interests than a single 850,000 square foot building on Block 
56. 

The manner in which Federal Governm.ent meets its Downtown office space needs can 
represent an excellent opportunity for the Federal Government to respond to and 
enhance the vitality of the City core, and the report recommends that the Federal 
Government be requested to discuss various ways of achieving this objective. 

The City Engineer suggests that 'From an overall transportation aspect, the 
Federal Building alone does not 'make' or 'break' the situation since the Federal 
presence only represents 5% of the current downtown employment. Also, despite 
what happens to the Federal Building, there will be continued development in 
downtown with the resulting increasing transportation demands being handled with 
significant transit improvements as per City/GVRD transportation policies. 
The effect of the largest building would be similar to the Pacific Centre complex 
and could be accommodated' by the existing transportation system.' 


The report RECOMMErlDS that Council 


1) Request the Department of Public Works to investigate jointly with the City 
and G.V.R.D, the broader opportunities for the Federal Government to purchase 
existing office space, utilize heritage buildings and construct multi-use 
facilities in Downtown Vancouver. 

2) Request the Department of Public Works to postpone architectural design of 
construction on Block 56 until these investigations are complete. 

3) Request the Department of Public Works to investigate specific Federal commit- 
irents to Regional Town Centres (were, when and how much) concurrently with 1. 

4) Request a meeting with the Minister of Public Works, his staff and the 
G.V.R.D. to discuss the findings and recommendations of this report. 

Tne City Manager notes the following factors in favour of the construction 
of the Federal Government building on Block 56. 

(1) Tne site v;as sold by the City to the Federal Government in September, 1571 
for that i^urpose, and the fireball and other structures were razed. 

(2) The Area Development Plari envisages a federal presence at that site, 
related also ■ to the CBC building, the Post Office and the Q.E.T. 

(3) lliere ai'e no alternative proposals for the use of that site, 

(4) Public amenities are needed in that area and can be provided by the 
Federal Government Building. 

(0) Tlie block is relatively easily serviced by auto and by public transit. 

On the other hand, the following arguments exist against the construction of 
the building: 

(1) There is an excess of office space in downtol^7n at this time, and this 
may or may not be a factor a few years from now. 

(2) Do\-jntovm overcro;^ding and traffic congestion are increasing. 

C3) Older office buildings (including some heritage buildings) are difficult 
to preserve. 

('0 Decentralization to regional cent"res gives both a real and a symbolic 

boost: to the development of such centres and to the Liveable Region Plan. " 

In view of these ar^guments, the decision is essentially political and the 
City Manager suhyrrits tlie matter for Council's CONSIDERATION. 


FOR COUNCIL ACTION SEE PA6E(S) 
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JUNE 16, 1977 

A meeting of the Standing Committee of Council on Community Services 
was held on Thursday, June 16, 1977, in Committee Room No. 2, Third 
Floor, City Hall, at approximately 1:30 P.M. 

PRESENT: Alderman Rankin, Chairman 
Alderman Bellamy 

Alderman Ford ) clauses 2 to 4 
Alderman Gerard ) 
Alderman Marzari 

COMMITTEE CLERK: E. Bowie 


Adoption of Minutes 

The Minutes of the Community Services Committee meeting of 
Thursday, May 26, 1977, were adopted. 


RECOMMENDATION 

1 . City-Owned Housing Site - Ash Street and S.W. Marine Drive 

The Committee had before it for consideration a Manager's 
Report dated April 21, 1977 (copy circulated) in which the Super- 
visor of Properties reported on the City-owned housing site located 
at the N.W. corner of Ash Street and Marine Drive. 

Vancouver City Council, at its meeting on November 9, 1976, 
approved a recommendation of the Housing & Environment Committee 
that the City-owned housing site on the N.W. corner of Ash Street 
and Marine Drive be reserved for the development of housing for 
handicapped persons. In the Manager's Report dated April 21, 1977, 
the Supervisor of Properties recommends that this motion of November 
9, 1976 be rescinded and the property be leased to the Greater 
Vancouver Housing Corporation for 6 years for development as non- 
market rental housing. 

Mr. W. Casson of the Greater Vancouver Housing Corporation was 
present at this meeting and discussed this matter with the Committee. 
He indicated that the recommendation in the Manager's Report that 
construction commence by December 31, 1977 would not be possible 
for a number of reasons. The Committee agreed to an extension of 
this date to December 31, 1978. 

Following a short discussion, the Committee 

RECOMMENDED 

A. THAT the Vancouver City Council motion of November 
9, 1976, reserving the City-owned housing site on 
the N.W. corner of Ash Street and Marine Drive for 
the development of housing for handicapped persons, 
be rescinded. 

B. THAT the property be leased to Greater Vancouver 
Housing Corporation for sixty (60) years; the rent 
to be payable on an annual basis. The rent schedule 
for the initial twenty (20) years to be set out in 
the lease. The first year's rent to be $210,000.00 
at 8%. There will be rental reviews in the 20th, 
30th, 4 0th and 50th years. 
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Clause No. 1 Continued 

C. THAT the lease be drawn up to the satisfaction 
of the Director of Legal Services and to com- 
mence upon occupancy of 50% of the units and 
the City retain the right to cancel this agree- 
ment if construction has not commenced by 
December 31, 1978. 

D. THAT the site be consolidated and resub-divided 
to form one parcel and create a lane outlet, all 
to the satisfaction of the City Engineer. 


2. Wicklow Hotel, 1516 Powell Street 

The Community Services Committee, at its meeting on May 19, 
1977, recommended that consideration of the Downtown Eastside 
Residents' Association's letter dated April 19, 1977, on the 
Wicklow Hotel be deferred pending a discussion by the Community 
Services Committee with the City's Director of Planning and 
Director of Social Planning regarding housing projects in the 
core area of the City, and that the City Manager co-ordinate a 
report on this general subject for the Committee. This report 
will be before the Committee within two weeks. 

The Committee had before it for consideration this date a 
letter dated June 8, 1977, from Mr. H. Cashman, solicitor for the 
owners of the Wicklow Hotel (copy circulated) , requesting permis- 
sion to speak to a resume' prepared by the owners with regard to 
the future of the Wicklow Hotel. 

Mr. Cashman appeared before the Committee to reiterate points 
of this resume'. He also introduced to the Committee a copy of a 
letter dated June 10, 1977, to the Downtown Eastside Residents' 
Association from Central Mortgage & Housing Corporation (copy 
circulated). In this letter, C.M.H.C., after preliminary investi- 
gation of the property, had these comments to make: 

"a) Renovation costs could range from $330,000 to 
$450,000 depending largely upon the possible 
relocation of the corridor on the bottom two 
floors, and the resulting conversion of the 
single rooms to double room units. Renovation 
costs could even exceed this amount if a more 
detailed engineering inspection revealed addi- 
tional work to be done. Furthermore, we have 
not taken into account work which may be required 
by the City's seismic loading standards. 

b) We would be concerned about the possible impact 
of future redevelopment of the adjoining Gas 
Station property. A two or three storey building 
built with a minimum side yard next to the hotel 
would effectively render the hotel rooms unlivable. 
We would be looking for some assurance that this 
could not occur. 

c) The proposal would have to be considered in the 
light of overall non-profit funded housing priorities 
in both the Downtown Eastside and Grandview-Woodlands 
areas . " 
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Cl.at?ee gto. 2 Continued 

Mr. Casson, Director of Housing of the Greater Vancouver 
Housing Corporation, spoke briefly to the Committee with reference 
to the interest of the G.V.H.C. in purchasing both the Wicklow 
and Victory Hotels for renovation to low-cost rental accommodation. 
Mr. Casson will prepare a report on various aspects of this matter 
for presentation to the Community Services Committee. 

Following further discussion, the Committee 

RECOMMENDED 

A. THAT the submission from Mr. H. Cashman dated 
June 8, 1977, be received; 

FURTHER THAT the matter of the Wicklow Hotel 
be deferred for two weeks to June 30, 1977 at 
which time a joint report from the Director of 
Planning and Director of Social Planning will 
be before the Committee. 

B. THAT the City Manager submit a report on the 
implications of the seismic loading standards 
as applied to the Wicklow Hotel. 

3 . Gastown Residents Association - Tax Exemption 

The Committee had before it for consideration a Manager's 
Report dated June 10, 1977 (copy circulated) in which the Director 
of Finance reported on the possibilities of the owner of the build- 
ing obtaining a tax exemption for that part of the building used 
for non-profit purposes. 

The Gastown Residents Association leases the upstairs portion 
of this building and the main floor is occupied as commercial space. 

The two parties involved have an agreement that the allocation 
of taxes is on a 50/50 basis. The increase for 1977 over 1976 taxes 
is $2,997.44. Half of this cost is therefore the responsibility of 
the Gastown Residents Association. 

The City cannot provide tax exemptions or concessions to non- 
profit housing operations unless the property owner qualifies as a 
charitable institution. The Law Department has advised that as 
this building is owned by Cordova Redevelopment Corporation, a 
private enterprise, it does not qualify for a tax exemption. 

In discussion of this matter, the Committee felt that a grant 
to cover the increase in taxes would not be the answer, as one-half 
of the grant would, according to the agreement between the two 
parties involved, be subsidizing the commercial premises. 

After discussion, the Committee 

RECOMMENDED 

A. THAT the report of the City Manager dated 
June 10, 1977, be received. 

B. THAT this matter be deferred for approximately 
six (6) months at which time the Director of 
Social Planning report to the Community Services 
Committee on what effect the GAIN and SAFER 
programs have had relative to the rents affecting 
the residents of the Stanley-New Fountain. 


Continued 
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Regular Council, November 3, 1970 12 

MOTIONS (cont'd ) 

Closing and Stopping up 
Portion of 11th Avenue (cont'd ) 

THEREFORE BE IT RESOLVED THAT all that portion of road 
dedicated by the deposit of Plan 991 lying between the Southerly 
productions of the Easterly and Westerly limits of Block 379, 
District Lot 526, Group 1, New Westminster District, the same as 
shown outlined red on plan prepared by A. Burhoe, B.C.L.S., dated 
the 26th day of August, 1970, and marginally numbered LF 5485, 
a print of which is hereto annexed; be closed and stopped up. 
The North half of the closed road to be conveyed to the British 
Columbia Cancer Treatment and Research Foundation, and the South 
half to be conveyed to the Vancouver General Hospital; and 

BE IT FURTHER RESOLVED THAT the established lane, being the 
East 20 feet of Lot 15, Block 379, District Lot 526, Group 1, 
New Westminster District, Plan 991 be closed, stopped up and 
conveyed to the British Columbia Cancer Treatment and Research 
Foundation ; 

AND BE IT FURTHER RESOLVED THAT the said closed road and lane 
be subdivided with the abutting lands of British Columbia Cancer 
Treatment and Research Foundation and The Vancouver General 
Hospital . 

- CARRIED 

3. Establishment of Land for Highway Purposes 
(S/S 4th Avenue between Trafalgar and 
Larch Streets) 


MOVED by Aid. Bird, 
SECONDED by Aid. Sweeney, 

THAT WHEREAS the City of Vancouver is the registered owner of 
the South four feet of Lots 9 and 10, Block 240A, D.L. 526, 
Group 1, New Westminster District, Plans 1058 and 3943; 

AND WHEREAS it is deemed expedient in the public interest to 
establish the hereinafter described lands for highway purposes; 

BE IT RESOLVED THAT the South four feet of Lots 9 and 10, 
Block 240A, D.L. 526, Group 1, New Westminster District, Plans 1058 
and 3943, be, and the same are, hereby established for highway 
purposes and declared to form portions of highway. 

- CARRIED 

4. Resident Parking: 

2600 block Triumph Street 

On October 27th, Notice was called on the following motion 
of Alderman Wilson, seconded this day by Aid. Sweeney: 

MOVED by Aid. Wilson, 
SECONDED by Aid. Sweeney, 

THAT the parking for residents only provision be made 
applicable throughout the 2600 block Triumph Street. 

(ref erred) 

MOVED by Aid. Broome, 
SECONDED by Aid. Linnell, 

THAT the subject matter of the foregoing motion be referred 
to the Official Traffic Commission for consideration. 


- CARRIED 


Part Report to Council (1-4) 
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4. Acquisition of 616 East Cordova by 

Downtown Eastside Residents' Association 

The Committee had before it for consideration correspondence 
from the Downtown Eastside Residents' Association in respect of 
the proposed purchase of 616 East Cordova. Also before the Com- 
mittee was a letter dated May 25, 1977, from Ms. D. Jan, Downtown 
Eastside Planner, and a copy of a letter to D.E.R.A. from Neigh- 
bourhood Services Association, indicating the decision of the 
Board of Governors to offer the purchase of 616 East Cordova to 
D.E.R.A. as per the following motion: 

"THAT Neighbourhood Services Association encourage 
D.E.R.A. to proceed with their development program 
immediately. In the event they are unable to purchase 
the property at fair market value by December 31, 
1978, any arrangements will cease and N.S.A. will 
sell the property elsewhere." 

Representatives of D.E.R.A., Ms. D. Jan - Downtown Eastside 
Planner, and Mr. E. Helm of Neighbourhood Services Association 
were present for discussion on this matter. Mr. Casson of Greater 
Vancouver Housing Corporation was also present. 

A representative of D.E.R.A. spoke briefly to the Committee 
outlining plans to develop the property as a community facility 
and brought with him plans and the proposed model prepared by Mr. 
Keith King, Architect. D.E.R.A. has proposed using the $130,000 
N.I. P. funds as a basis for the purchase of this property. Mr. E. 
Helm of Neighbourhood Services Association stated that the price 
for this property would be $165,000.00. 

A copy of a letter dated May 12, 1977, from Mr. Gary Lauk, 
M.L.A., to the Hon. Hugh Curtis, Minister of Municipal Affairs, 
(copy circulated) requesting information on a sum of $500,000.00 
which the Provincial Government, through its Treasury Board, 
approved in 1975 as a land acquisition fund to purchase selective 
sites in the Downtown Eastside for housing, was circulated to the 
Committee . 

In view of the fact that information was not available to 
the Committee at this meeting on the costs involved for the pur- 
chase and proposed development, the Committee decided to defer 
this matter for two weeks. 

It was therefore 

RECOMMENDED 

A. THAT the matter of the purchase of 616 East 
Cordova from Neighbourhood Services Association 
by the Downtown Eastside Residents' Association 
be deferred for two weeks until June 30, 1977. 

B. THAT the City Manager submit within two weeks a 
joint report from the Director of Planning and 
the Director of Finance on the costs involved in 
the purchase and development of 616 East Cordova 
Street and on the possible use of N.I. P. funds 
for this purpose. The report to include comments 
on ownership of the property, if purchased by 
N.I. P. funds, and the $500,000.00 referred to in 
Mr. G. Lauk's letter dated May 12, 1977. 


The meeting adjourned at approximately 2:55 P.M. 

FOR COUNCIL ACTIOM SEE PAGE(S) K.( 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


JUNE 16, 1977 


A meeting of the Standing Committee of Council on Planning 
and Development was held in the No. 1 Committee Room, Third Floor, 
City Hall, on Thursday, June 16, 1977 at approximately 1.35 p.m. 


PRESENT : Alderman Harcourt, Chairman 
Alderman Brown 
Alderman Gibson 

Alderman Kennedy (Items 1-6 & 12) 
Alderman Puil (Items 7-12) 

CLERK TO THE 

COMMITTEE : M.L. Cross 


RECOMMENDATION 


1 , Status of Major Development Permit Applications 

Mr. A. Floyd, Development Permit Group, presented a verbal 
report on the following major development permit applications: 


(a) D.P.A. #77654 (Preliminary) 999 West Broadway - 
construct two-storey inspection centre for BCAA 

(b) D.P.A. #77780 - 1345 Davie Street - erect 47 dwelling 
unit 3-storey and basement townhouse development 

(c) D.P.A. #77823 - 1299 West 7th Avenue - erect 14 
dwelling unit 3-storey apartment building with under- 
ground parking 

(d) D.P.A. #77782 - 1063 West 7th Avenue - erect 8 
dwelling unit 3-storey townhouse development 

(e) D.P.A. #77926 - 3890 Point Grey Road - construct 2J5 
storey (26') 15 unit housing development 22.5 units 
per acre Dunbar Village Community Co-op.) 

(f) D.P.A. #77923 - 1160 West 6th Avenue - erect 3-storey 
office building - 31 off-street parking spaces. 


RECOMMENDED 


THAT the status report on the major development 
permit applications be received. 


2 . D.P.A. for B.C. Sugar Refining Co. Ltd. 

The Committee considered a report dated May 31, 1977 
(on file in the City Clerk's Office) which the City Manager sub- 
mitted for the information of the Committee. In the report the 
Director of Planning advises that the application was considered 
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on May 24, 1977 and approved thereby permitting the construction of 
a 40' X 100' warehouse on the north-west portion of the site. Prior 
to the issuance of the development permit, the matter was to be 
reported to Council for information. 


RECOMMENDED 

THAT the report of the City Manager dated May 31, 1977 
be received for information. 


3. Development Permit Applications in the 
Burrard Inlet Waterfront 


The Committee considered a memorandum to the Chairman dated 
June 16, 1977 (copy circulated) from Alderman M. Ford with respect 
to the following resolution of Council dated August 12, 1975: 


"FURTHER THAT items concerning Development Permit 
Applications in the Burrard Inlet Waterfront 
Study Area continue to be submitted to the Stand- 
ing Committee on Planning and Development for 
Information. " 


As the issuance of some development permit applications has 
been delayed awaiting the processing through the Standing Committee 
and then to Council, Alderman Ford recommended that consideration 
of development permit applications in the Burrard Inlet Waterfront 
Study Area be handled through the monthly verbal report of the 
Zoning Division on the major development permit applications 
received. In this way all members of Council are made aware of 
a development permit application in its initial stages and if 
necessary, they may request further information from the Zoning 
Division or request that certain development permit application 
be reported at a later stage in the permit processing. Alderman 
Ford suggested that development permit applications that are for 
extensions for present permits, or for minor alterations to existing 
developments, need not be reported. 


RECOMMENDED 

(A) THAT Development Permit Applications for major develop- 
ments in the Burrard Inlet Waterfront Study Area be 
reported verbally to the Standing Committee on Planning 
and Development as part of the monthly reporting process 
on the Status of Major Development Permit Applications. 

(B) THAT the Council Resolution of August 12, 1975 be 
rescinded . 


4 . Monthly Status Report of Rezoning Applications 

The Committee considered a memorandiam dated June 9, 1977 (on 
file in the City Clerk's Office) from the Zoning Planner, forwarding 
the monthly status of rezoning applications as at June 9, 1977. 

RECOMMENDED 

THAT the monthly status report of rezoning applications 
as at June 9, 1977 be received. 
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5 . Progress Report - Gastown Fisherman's Market 

The Committee considered a memorandum to the Chairman dated 
June 13, 1977 (on file in the City Clerk's Office) from Mr. J. 
Coates, Central Area Division, summarising the current progress 
towards completion of the Gastown Fisherman's Market. 

Mr. Coates noted that the date of the opening should read 
July 1 rather than July 15. He distributed copies of the Draft 
Constitution and By-laws of the Gastown Fisherman's Market 
Society as well as Draft Policies of the Society (copies circulated) . 
Mr. Coates advised that Mr. A. Bowen has accepted the position of 
Market Manager as of June 1, 1977. He will be responsible to the 
Vendor's Association and will carry out the management of day-to- 
day operations. 

Messrs. Bowen, J. Barrett - Port of Vancouver, J. Nicolls 
Town Site Committee, and J. Pollock - Gastown Coordinating Commit- 
tee, were present for the discussion. 

Mr. Bowen advised that the Market would contain at least 
7 fish merchants, marine oriented arts and crafts, sea food res- 
taurants and 18-21 temporary booths for local Okanagan and Fraser 
Valley produce. These booths would be moved to the Granville 

Farmers Market when it is open. He extended an invitation to 
everyone to the opening on July 1 . 


RECOMMENDED 

THAT the memorandum to the Chairman dated June 21, 
1977 be received. 


6 . Robson Street Character Area Study 

On May 24, 1977 Council considered a Manager's Report dated 
April 22, 1977 (on file in the City Clerk's Office) and resolved: 

"THAT (a) The role and function of Robson Street between 
Granville and Bute Streets be a transit/pedes- 
trian street with limited automobile traffic, as 
shown in Appendix II to the report Robson Street 
Character Area Study (except for the transit/ 
pedestrian section between Howe and Hornby Streets) . 

(b) The Director of Planning, in consultation with 
the city Engineer, be instructed to hold a public 
information meeting to discuss the proposed amend- 
ments to the Downtown Official Development Plan 
and Guidelines affecting Robson Street as detailed 
in Appendix II to the report Robson Street Charac- 
ter Study. 

(c) The proposed amendment to the Downtown Official 
Development Plan and Guidelines as detailed in 
Appendix II to the report Robson Street Character 
Area Study, be referred to a public hearing after 
a public information meeting has been held. 

(d) The street improvement concepts illustrated in 
Appendix IV to the report Robson Street Character 
Area Study be approved as a basis for discussion 
with the public, merchants and owners. 
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(e) The City Engineer and the Director of Planning to 

report back on a detailed scheme for street improve- 
ments on Robson Street between Hornby and Jervis 
Streets, based on discussions with the public, 
merchants and owners for consideration of funding 
for implementation in 1978. 

FURTHER THAT this matter be referred to the Standing Committee 
on Planning and Development for consideration and discussion 
with interested citizens and groups. 

The Committee considered the Manager's Report dated April 22, 
1977 and the report entitled "Robson Street Character Area Study 
- April 1977" (on file in the City Clerk's Office). 

Present for the discussion were Messrs. R. Yacht, Chairman, 
and R. Street, Co-Chairman, Robson Street Working Committee, 
K. Reynolds and J. Murchie, merchants. 

Alderman Kennedy stated that it was his understanding that 
this matter would be considered at a Joint Committee of Transpor- 
tation and Planning and Development. 

Mr. R. Street stated that arising out of a public meeting on 
May 4, 1977 of owners and merchants in the 1000, 1100 and 1200 
blocks of Robson Street, a working committee composed of merchants 
and owners was formed. Technical assistance was provided by 
City staff. The committee met on several occasions and established 
the following objectives: 

1. That within the next 2-3 years to double the 
amount of pedestrian traffic and gross business 
volume on Robson Street. 

2. To create and make Robson Street a unique attrac- 
tion for residents, especially within the West 
End, office workers and visitors. 

3. To create an "international" atmosphere. 

4. To ensure adequate pedestrian and vehicular 
facilities within, and access to and from the area. 

5. To form and maintain an active Robson Street 
Development Association. 

The Committee met to review existing zoning guidelines and 
the Official Development Plan and its potential effect on Robson 
and neighbouring streets. 

The major difference the Committee had with the Official 
Development Plan was the FSR of 1.0 for non -residential uses. The 
Committee felt that the non-residential density would have to be 
increased to 2.0 to make redevelopment economically feasible. 

The Committee also felt that the parking was inadequate and 
that non-linear development should be considered depending on 
design merits of each proposal. 

The Robson Street Working Committee ' s recommendations to 
Council are as follows: 
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General 

1. The permitted non-residential use floor space ratio be in- 
creased from 1.0 to 2.0 in order to make redevelopment 
economically feasible; 

2. In view of the City-wide importance of Robson Street as an 
international shopping street and long-established tourist 
attraction, the City give special cost sharing formula in 
case of any local improvements projects on Robson Street; 

3. The City assist the Robson Street Development Association 
in developing proposals for the beautification and general 
improvements of Robson Street; 

4. The City encourage greater variety of merchandising services 
and shop sizes by providing sufficient incentives to developers; 

5. Major events and attractions be organized to attract people 
to Robson Street on a day and evening basis; 

6. Remove the existing 7 ft. building line on both sides in the 
three blocks and require developers to grant a 7 ft. easem.ent 
of sufficient height for sidewalk purposes; 

7. The City consult with the Robson Street Development Association 
on all matters concerning the development of Robson Street. 

8. That better multiple use by made of the lanes, e.g. access to 
residential units; 

Traffic and Parking 

9. The allowable number of off-street parking spaces be increased 
so as to , provide much needed parking; 

10. Additional short-term off-street parking be provided and the 
existing parkinq should be better utilized; 

11. At least one lane of ji/est-bound vehicular traffic be provided on 
Robson Street between Howe & Hornby Streets and that Council 
support this request before the Provincial Government; 

12. In the 1000 Block there be two lanes of one-way west bound traffic 

13. Drop-off bays be provided on the south side of the traffic lanes 
in the 1000 block; 

14. The sidewalk on the south side of the 1000 block be widened by 
including the existing parking lane and one traffic lane where 
it is not required for drop-off bays; 


15. The pedestrian connection between Robson Street & 
Granville Mall/Eatons be improved by (a) the pro- 
vision of properly worded directional signs; 
(b) the installation of pedestrian traffic lights 
on Howe Street opposite Eastons; and (c) the 
closing of the Pacific Centre parking garage ramp 
at Howe & Robson Streets to make it easier for 
pedestrians to cross Howe Street; 
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16. Means of providing free on-street parking for Robson Street 
customers be investigated; 

17. Reopen direct pedestrian access from Granville Mall at earliest 
time; 

18. Non-linear development shall be allowed where its design improves 
the environment and the social/economic viability of the project 
and the street; 

19. A consultant prepare an economic study to determine the most viable 
density to allow redevelopment; 

20. The city to prepare a street design concept for approval by the 
Committee before it is submitted to City Council. This design 
concept should be based on the above recommendations. 

Mr. Street noted that 15(c) should be deleted. 

Mr. J. Winsor, Central Area Division, advised that the City's 
objectives contained in the report are: 

1. To strengthen the character of Robson Street by 
encouraging continuous linear retail frontage, 
small specialty stores, and an international image. 

2. To help provide stable business conditions for 
merchants by encouraging gradual rebuilding of exist- 
ing stores in preference to large-scale or rapid 
redevelopment . 

3. To improve the pedestrian amenities and upgrade 
the appearance of Robson Street, through a co- 
operative program involving the property owners, 
merchants, residents and the City. 

4. To increase the number of people living on Robson 
Street . 

The City's recommendations are: 
Activities 

1. Developments should include both commercial uses at 
grade and residential uses on upper storeys. Resi- 
dential uses are strongly encouraged. The residen- 
tial floor space should at least equal the area of 
commercial floor space. Existing buildings may not 
be required to provide residential uses in associa- 
tion with renovations and/or minor additions. 

2. Except for retail activity which is ancillary to 
residential use, retailing should be located between 
Robson Street and the parallel lanes. 

3. Non-retail uses and large retail stores should not 
occupy ground level frontage abutting Robson Street, 
which should be reserved for retail stores not exceed- 
ing 20' to 25' in width. 

4. Uses such as theatres, night clubs, pubs and community 
facilities should be carefully reviewed to ensure that 
they are small in scale, and compatible with adjoin- 
ing residential uses. 
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Circulation and Amenity 

1. Robson Street should continue to be the major pedes- 
trian route between the West End and Downtown; how- 
ever, at least one pedestrian walkway should be provided 
in each half block to allow convenient mid-block connec- 
tions between rear parking areas and the street frontage. 

2. A street improvement project should be carried out 
extending from Jervis Street to Hornby Street to link up 
with the urban park in the new Provincial Government com- 
plex. The needs of pedestrians, transit vehicles, 
limited local traffic, and some on-street parking should 
be recognized in the design. Appropriate pedestrian 
menities, co-ordinated lighting and major tree-planting, 
should be provided. 

3. Access to loading and parking should be from the rear 
lanes north and south of Robson Street. 

4 . The number of parking spaces in some new developments on 
larger sites may be permitted to exceed the zoning guide- 
lines, provided that an agreement is made with the City 

to ensure that the parking is either for short-term public 
parking, or for developments on adjacent sites which are 
not able to provide sufficient residential parking spaces. 
Each case should be considered individually taking into 
account the site location and parking needs. Where per- 
mitted, the excess parking should be approved as a parking 
garage under Section 5.2 of the Official Development Plan. 

5. Parking spaces at or above grade, limited in nvimber, may 
be considered on smaller sites (less than 9000 square 
feet) . 

Physical Environment 

1. The upper storeys of buildings on both sides of Robson 
Street should be set back to allow sun penetration on the 
north sidewalk at noon between March and October, and to 
maintain a feeling of balance and pedestrian scale. As a 
guide, buildings should be contained within a vertical 
angle of 30 measured at the building line on the opposite 
side of Robson Street. 

2. Facades should generally conform to the existing building 
line (7' set-back from the property lines) except for 
small modulations for entrances, windows, and other 
features. Facades should be designed to appear small 
scale, using articulated building forms and elements. 

3. Samll courtyards behind the street frontage may be permit- 
ted provided that convenient pedestrian links to Robson 
Street are provided at several points. Entranceways bet- 
ween the street and courtyards should not exceed 15-20 
feet in width, and should be bridged over by upper storeys 
to maintain facade continuity on Robson Street. Court- 
yards should provide entrances to residential uses above. 

4. Pedestrian access between public parking and Robaon SLro<5t 
sidewalks should be direct, attractive, and convenient. 


/8 


Report to Council 

Standing Ccntunittee of Council 

on Planning and DeyelO(pme^t 

June 16, 1977 {tt - S) 


Clause #6 continued: 


5. New developments should substantially upgrade the 
appearance of the lanes north and south of Robson Street. 
Primary pedestrian access to residential uses from lanes 
may be permitted for smaller sites (less than 9,000 sq. 
ft.). Larger sites may have a secondary pedestrian 
access from the lanes but the primary access should be 
from Robson Street or courtyards leading to Robson Street, 

6. Awnings should be required for all developments along 
Robson Street to provide pedestrian weather protection. 
Individual awnings should be provided for each store. 
Existing hotels may provide entry canopies extending to 
the curb. 

Awnings should be a minimum 5' in width, between^? '6" 
and 9' in height, and have a minimum slope of 30 . 

Awnings are controlled by the Encroachment By-law and 
should be removable if required by the City. 

7. Signs along Robson Street should be small scale and 
pedestrian-oriented. Symbols related to the sign message 
as well as letters should be used. 

The Working Committee agrees with the City's objectives 
3 and 4 but not 1 and 2. 


The Chairman stated that the major differences of opinion 
that should have further clarification are: 

(a) Commercial Density 
City 1.0 FSR 

Working Committee 2.0 FSR 

(b) Building Line 

Committee wants 7 ' building line removed 

(c) Traffic in the 1000 Block 

Committee wants 2 lanes of one-way traffic 
west bound 
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(d) Non-linear development 

City wants linear; Committee wants non-linear 
based on design concept on proposal 

(e) Economic Studies 

Committee wants economic study to determine 
viable density to allow redevelopment. 

Mr. Winsor stated that there had been two economic studies 
undertaken in 1975, one by Western Realesearch and one by three 
UBC professors. There were several conclusions including some 
that showed considerable doubt on the economic feasibility of 
the densities for Robson Street. The question to be looked at is 
whether the densities imposed are for promoting development 
activities or would Council prefer lower densities that will 
result in lower development activity. 

Mr. J. Murchie requested permission to present a brief on a 
parking survey for Robson Street but the Chairman noted he had 
requested to appear before City Council the next Tuesday. Mr. 
Murchie was advised that his brief should be presented to Council. 

RECOMMENDED 

THAT the Director of Planning prepare a report for 
Council on June 28, 1977 on what additional economic 
studies would be necessary, relating to densities 
for Robson Street; such report to include estimates 
of costs, source of funds, and draft terms of reference 
for a consultant, if necessary. 

FURTHER THAT consideration of the Robson Street Charac- 
ter Area Study be referred to a special evening meeting 
of the Standing Committees on Planning and Development 
and Transportation, at which time the Director of Planning 
will make a major presentation on the Character Area Study. 

(At this point. Alderman Kennedy left the meeting) . 


7 . By-law Prosecutions 

The Committee considered a report dated May 30, 1977 (on 
file in the City Clerk's Office) which the City Manager submitted 
for Information. 

In the report the Director of Legal Services reviews the 
advantages to the City as a result of the appointment in 
October 1976 of a by-law prosecutor, operating with an office 
in the Law Department and one at the Police Court. There is 
greater contact with the lawyers who have to advise and administer 
the City by-laws, preparation of cases for trial has vastly im- 
proved as the prosecutor is in the same building with enforcing 
staff, and because of better presentatior^ the judges are evaluating 
the penalties more appropriately and heavier fines are being 
imposed . 

RECOMMENDED 

THAT the report of the City Manager dated May 30, 
1977 be received for Information. 


Regular Council, November 3, 1970 13 

MOTIONS (cont'd ) 

5 . Assistance to Urban Municipalities 

Notice was given on the following motion at the meeting on 
October 27, 1370: 

MOVED by Aid. Broome, 
SECONDED by Aid. Linnell, 

THAT WHEREAS in the Speech from the Throne, delivered on 
October 8, 1970, among other things, it was stated: 

'One of the greatest of the challenges to individuality comes 
from the increasing pressures of urban living. It is 
estimated that eighty per cent of the population of Canada 
will be resident in a few large cities by the end of this 
century . 

By comparison with the recent past, this is a new face of 
Canada bringing with it a new accumulation of problems. 
One of those problems is the need for adequate housing, 
another the provision of the many services necessary in 
an urban environment. Much progress has already been 
attained in these areas, but much more remains to be done. 
To solve the problems will require an ever- increasing share 
of the nation's financial resources; not to solve them to 
permit unmanaged growth, would result in an unacceptable 
drain on the nation's human resources. To foster co- 
ordination of the activities of all levels of government, 
and to contribute to sound urban growth and development, 
the Government proposes the re-organization of its urban 
activities under the direction of a Minister of State for 
Urban Affairs and Housing. The Government seeks, by making 
rational its efforts in these fields, and through con- 
sultation with those mostly concerned, to help Canadians 
reach and implement the decisions that will determine their 
urban f uture . " 

AND WHEREAS Mayor Dent of Edmonton, President of the Canadian 
Federation of Mayors and Municipalities, stated, on behalf of that 
organization, that: 

"The Canadian Federation of Mayors and Municipalities 
welcomes the Federal Government's decision to name a 
Minister of State responsible for Urban Affairs and 
Housing. We believe that the move, as outlined in the 
Throne Speech, constitutes a firm and responsible commit- 
ment on the part of the Federal Government to do its fair 
share in meeting all Canadian government's common 
responsibilities towards the Canadian Urban Dweller." 

AND WHEREAS the provision of rapid transit represents a major 
priority in the servicing of large urban metropolitan areas; 

AND WHEREAS the Hon. Dan Campbell, Minister of Municipal 
Affairs, stated that the Provincial Government would contribute 
up to 37^ of the cost of providing such a transit system for 
the Vancouver metropolitan area; 

AND WHEREAS the Vancouver Sun, in its issue of October 24, 1970, 
reports that the Hon. Arthur Laing stated that 

"the Federal Government has no intention of helping to pay 
for Greater Vancouver's proposed $300-million rapid transit 
system" 
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8 . Secondary Suites - RS-IA Promotional Campaign 

The Committee considered a report of the City Manager dated 
June 8, 1977 (copy circulated) . In the report the Director of 
Planning outlines methods and costs of undertaking the promotional 
campaign and monitoring procedures for secondary suites in the 
approved RS-lA portions of Cedar Cottage and Kitsilano. 

The Director of Planning notes that the promotional campaign 
would be undertaken by existing R.R.A.P. staff at no additional cgsts. 
Costs of a four-page newsletter explaining the new zoning, eligi- 
bility requirements and sources of government subsidies, would 
be approximately $1,000. The Director of Planning advises that 
funds are available in the Planning Department budget to cover 
these costs. 

The City is eligible under the Municipal Incentive Grant 
Programme to receive grants from the Provincial Government for 
suites which are upgraded to meet the new standards and also for 
newly created secondary suites if conditions relating to servicing, 
density and unit size are met. 

The Director of Planning advises that monitoring the impact 
of the RS-lA zoning involves documentation of applications. This 
procedure involves no additional staff or cost and is operative 
at this time. The evaluation of the impact of suite legalization in 
the two areas is proposed to commence in June, 1978 by a summer 
student normally hired within the Planning Department. 

RECOMMENDED 

(A) THAT the promotional campaign and monitoring procedure 
contained in the report of the City Manager dated June 
8, 1977 be approved. 

(B) THAT the printing and distribution of a four-page news- 
letter be approved, the approximate costs of $1,000 to 
come from the Planning Department budget. 


9 . Review of Kitsilano Point Zoning 

The Committee considered a report of the City Manager dated 
May 19, 1977 (copy circulated) in which the Director of Planning 
responds to a Council resolution of March 9, 1976 that he report 
back in a year, the results of the new zoning for Kitsilano. 
He also recommends a number of minor amendments to the RT-2A 
District Schedule i.e. 

(a) to institute design controls for larger new 
buildings, maximum FSR changed from 0.75 to 0.60. 

(b) to remove underground parking requirements 

(c) to control access to parking. 

Also recommended are amendments to the Plan to reflect the 
zoning regulations (see Appendix A of the report of the City 
Manager dated May 19, 1977). 

Ms. J. Hlavach, Area Planning, advised that it is intended 
that the amended RT-2A schedule be used in the Conversion Areas 
of Kitsilano and the amendments to the Plan for the Conversion 
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Areas will be made by the Director of Planning at the Public 
Hearing called to discuss the proposed rezoning of the Conversion 
Areas. It is desirable that the proposed amendments to the 
RT-2A Schedule and the proposed rezoning of the Conversion Areas 
are considered at the same Public Hearing. 

RECOMMENDED 

(A) THAT the amendments to Plan Policies 1, 2, 3 and 16 of the 
Kitsilano Point Plan as outlined in Appendix A of the 
report of the City Manager dated May 19, 1977 be adopted. 

(B) THAT the Director of Planning be instructed to make 
application to amend the RT-2A Zoning Schedule of the 
Zoning and Development By-law as outlined in Appendix A 
of the report of the City Manager dated May 19, 1977, 
and the application be referred direct to Public Hearing. 


CONSIDERATION 

10. Mt. Pleasant N.I. P. - Construction of Kivan Boys' 
and Girls' Club 


The Committee considered a report of the City Manager dated 
June 7, 1977 forwarding a report of the same date from the 
Directors of Planning and Social Planning (copies circulated) 
outlining three alternatives to implement a proposal contained 
in the Mt. Pleasant N.I. P. Concept Plan, adopted by Council on 
September 28, 1976, to reconstruct the Kivan Boys' and Girls' 
Club. The Concept Plan noted that a new Club would be built by 
the Boys' and Girls' Clubs of Greater Vancouver, with the assis- 
tance of $250,000 N.I. P. funds, on City-owned land. 

The three alternative locations are: 

Alternative A - north-west corner of Robson Park 

Alternative B - existing site at 12th and St. Catherines and 

adjacent site plus closure of all or part of 
St. Catherines St. to provide additional area 
for open space 

Alternative C - existing site and adjacent lot. 


Alternative A involves the construction of a new club on 
the north-east corner of Robson Park, formerly a lawn bowling 
club and now a car club. This location is preferred by the 
N.I. p. Citizens Committee, the Boys' and Girls' Club and City 
staff but the proposal has been rejected by the Parks Board. 

The Committee held a lengthy discussion with respect to 
whether any development should be placed on parkland. 

The following is put forward for the CONSIDERATION of Council 
as a tie vote resulted: 

A. THAT Council endorse the Robson Park location (Alter- 
native A) for the new Kivan Club, and that a committee 
of Aldermen and the Directors of Planning and Social 
Planning meet with Park Board Commissioners and urge 
them to reconsider and approve this location as soon 
as possible. 
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B. THAT Council authorize the Supervisor of Properties 
to arrange for demolition of the old firehall at 
12th and St. Catherines (900 E. 12th Avenue). Demo- 
lition chargeable to Account Code #5927/9820. 

(Aldermen Brown and Gibson wished to be recorded as opposed) . 


11. Extension of Deadline for B'nai B'rith Foundation to 
Purchase City-Owned Land in the West End for a Multi- 
Purpose Service Centre 

The Committee considered a report of the City Manager dated 
June 7, 1977 (copy circulated) in which the Director of Planning 
and Director of Social Planning support a request from the B'nai 
B'rith Foundation for a further extension of the period of time 
within which they could accept the City's offer to purchase City- 
owned land at the north-west corner of Bute and Haro Streets for 
a multi-purpose service centre for elderly and handicapped people. 
The original deadline for acceptance was February 29, 1976 and the 
Foundation has been granted two six month extensions. If approved, 
this extension of completion date would expire August 31, 1977. 

On May 30th, the Development Permit Board approved the appli- 
cation for the Centre. A report is being prepared for Council's 
approval of social and recreational bonusing. 

The Provincial Department of Health and Human Resources has 
agreed to provide the per diem health care subsidy but the 
Provincial Department of Housing has not agreed to provide a 
rental subsidy in accordance with Section 4 4. IB of the National 
Housing Act. Thus, C.M.H.C. capital funds have not officially 
been committed to the Centre. * 

The City Manager noted that the recommendations of the 
departments do not establish a sale date after which interest will 
be charged. In the report, the Supervisor of Properties advised 
that based on a policy adopted by Council February 15, 1977, 
where an extension of completion date is granted by Council, 
interest should be payable from the original sale date. 

The Committee 

RECOMMENDED 

(A) THAT the period of time open to the B'nai B'rith Founda- 
tion to accept the City's offer to sell Lots 23 to 26, 
Block 32, D.L. 185, be extended from February 28th, 1977 
to August 31st, 1977 under the same terms and conditions 
approved by Council on August 12th, 1975. 

(B) THAT a Committee be struck by Council, comprising the 
Mayor, the Vice-Chairman of the Finance Committee, the Direc- 
tor of Social Planning and Director of Planning, and a 
representative from the B'nai B'rith Foundation to meet 

with the Minister of Housing and press for early approval 
of a rental subsidy to residents of the Centre in accor- 
dance with Section 4 4. IB of the National Housing Act. 

(C) THAT the Director of Finance be asked to report to Council 
on June 28, 1977 on any escalation of value of the property 
since 1975. 
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12. Charles-Adanac Area - Disposition of Charles 
Street Right-of-Way 


The Committer considered a report of the City Manager dated 
May 25, 1977 (copy circulated) in which the Director of Planning 
outlines the background and components of a development plan for 
the Charles-Adanac area, approved by Council on April 23, 1974. 
One of the components was an approximate 4.5 acre portion of 
City-land located on the north-west corner of Charles Street 
right-of-way and Boundary Road designated as a Personal Care Home 
Site. The Provincial Government did not purchase the site and on 
April 13, 1976 Council instructed the Director of Planning to 
report on alternative uses for the site. The most appropriate 
use was found to be single-family residential and on October 
6, 1976 the Standing Committee recommended that the two sub- 
division configurations be referred to the Director of Planning 
and City Engineer after discussions have been carried out with 
the Charles Adanac Planning Advisory Committee. 

In the report the Director of Planning advises that before 
fully evaluating the two schemes, there had to be a decision on 
whether the south part of Charles Street should be closed to all 
traffic or opened for access to industrial sites. 

The City Engineer recommends the opening of the south part 
of Charles Street for industrial traffic on the basis that 
greater flexibility will be achieved in terms of traffic movement 
in the southerly industrial area by means of improved access and 
circulation and a reduction of traffic congestion generated by 
the existing industrial activity while meeting the need for a 
buffer strip and separation of industrial and residential traffic. 

The Director of Planning recommends the closure of the south 
part of Charles Street based on the concern that the opened street 
will become an ingress/egress point for heavy truck movement to 
and from Boundary Road and will create a situation where traffic 
noise will be reflected off the industrial building located within 
6 feet of the south boundary of Charles Street into the proposed 
residential area. 

The City Manager advises that the two subdivision configura- 
tions are very similar except for the status of Charles Street. 
The difference between the two proposals reduces to: 

(1) provision of 5 additional lots (value $150,000) and 
elimination of possible future noise problems by the 
closure of Charles Street or 

(2) provision of improved industrial access and traffic 
flexibility to Lot 6 and Lot D. 

(see Appendix III - Manager's report dated May 25, 1977). 

Mr. A.H. McLaren, representing Kebco Industries, presented 
a brief dated June 15, 1977 (copy circulated) requesting that a 
portion of Charles Street remain open for access to a point west 
of Boundary Road where it joins Kootenay Street. If that were 
not possible they would be satisfied with that shown as Alternative 
D, Appendix III, provided the road is wide enough to allow two- 
way traffic and sidewalks. 

Mr. B. Foster and Mrs. P. Distefano of the Charles Adanac 
Planning Advisory Committee emphatically stated that the citizens 
of the area did not want Charles Street opened. 
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After discussion the Committee 
RECOMMENDED 

(A) THAT Council approve the opening of the south part of 
Charles Street as outlined in Alternative D, Appendix 
III in the report of the City Manager dated May 25, 1977. 

(B) THAT City staff report back on an appropriate subdivision 
configuration . 

(C) THAT Council instruct the Director of Planning to make 
application to rezone Lots 16 to 30, Block 3, S.W. h, 
Section 27, T.H.S.L. and Lots 17 to 23, Blk. 6, SE^s, 
Sec. 26, T.H.S.L. to RS-1 and that such application 

be referred direct to Public Hearing. 

(D) THAT all of the city-owned lots north of the lane north 
of Charles Street be marketed in the normal manner. 


The meeting adjourned at approximately 3.45 P.M. 



NOTE: Clause 11 refers 



MANAGER'S REPORT 

June 22 , 1977 

' Vancouver City Council 

l.sjp.JECT: Haro Park Sale to B'nai B'rith Association 

CLASSIFICATION: Consideration 

The Director of Finance reports as follows. 

"The Planning and Development Committee meeting of June 16, 1977 requested 
that the Director of Finance report to Council on June 28 any increase in 
the value of the land, in this connection, the following comments are 
forwarded : 

Council approved sale of this site, at a price of $350,000, to the Foundation 
on August 12, 1975 which coincidental ly was the date the property was rezoned 
from RM4A to WED. At the date of the offer to sell, the estimated market 
value of the property was $700,000. A preliminary investigation would place 
the present market value in the range of $750,000 - $800,000. 

When Council authorized the sale of this site to the B'nai B'rith Foundation, 
the offer was to remain open for acceptance by the Society until February 29, 
1976. Certain conditions of sale were to apply, including among others: 

i) the obtaining of a development permit by the Society, 

ii) an option (or other documentation deemed preferable by the Director of 
Legal Services) to repurchase the site at the net sale price in the 
event construction had not commenced within eighteen months or been 
completed within thirty-six months. 

e date of sale was to have been the date of the letter of acceptance. Two 
„ tensions of the period of time open to accept the offer have been approved 
by Council, and a third extending the time to August 31, 1977 was approved by 
the Planning S Development Committee on June 16, 1977, 

To date, the Society has not formally accepted the City's offer to sell at 
$350,000. In view of the fact that the Society has received a development 
permit and the offer for acceptance has been open for nearly two years. Council 
may wish to grant the request for a third extension to August 31, 1977, 
subject to the Society formally accepting the City's offer to sell effective 
by the same date. It is noted that Council, on February 15, 1977, when 
considering extensions for similar organizations, adopted a policy whereby, 
upon granting extensions of completion dates, interest is to be paid from 
the original date of sale. 

Inasmuch as there is not yet any original date of sale, it is submitted for 
Council CONSIDERATION whether they wish to, as a condition for the further 
extension, charge the Foundation interest at the City's normal real estate 
interest rate of 11% effective either starting August 31 , 1977, or the date 
of the approval of the extension (presumably June 28, 1977), or some earlier 
date." 

? City Manager submits the foregoing report of the Director of Finance 
- Council CONSIDERATION. 


FOR COUNCIL ACTION SEF PAGF(S) 
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June 27, 1977 


MANAGER'S REPORT 


Vancouver City Council 


CLASSIFICATION: Recommendation 


SUBJECT: 


Mt. Pleasant N.I. P. - Construction of Kivan Boys and 

Girls Club 


Tfie Director of Finance reports as follows: 

"The Standing Committee of Council on Planning and Development, on June 
16, 1977, considered the question of the replacement of the Kivan facility 
at 12th and St. Catherines. There appeared to be three possibilities, as 
follows: 

a) The Robson Park location, and the Committee recommended 

that a Committee of Aldermen and the Directors of Planning and 
Social Planning meet with Park Board commissioners and 
urge them to reconsider and approve the Robson Park location 
as soon as possible. 

b) Use the existing site at 12th and St. Catherines and the 
adjacent site plus closure of all or part of St. Catherines 
Street to provide additional area for open space. 

c) The existing site and the adjacent lot. 

The adjacent lot is owned by the Boys and Girls Clubs of Vancouver but the 
■unds situation is such that they need to sell it in order to have enough 
i»ney to build a new facility. 

If alternative 'A' is not practical and Council decides to choose either 
alternative 'B' or 'C, then 

It is RECCMMENDED 

1- That the City purchase 914 East 12th Avenue from the Boys 
and Girls Club, with funds from the Property Purchase Fund. 

2- That the City lease the present ex-firehall site plus 914 
East 12th to the Boys and Girls Clubs (for Kivan) on condition 
that the present 6th and Guelph site (Kimount) site be sold 
when the new facility is constructed. 

3- When the new facility is constructed, sell the 6th and Guelph 
site to reimburse the Property Purchase Fund," 

T^e City Manager inlotTOS Council that in addition to alternatives a, b and c above, 
has explored as a.]ternative d: The purchase of some sites adj acent to Robson 


Unfortunately, this possibility turned out to be too expensive (by about $100,000). 
Fur tl-iciTuore , represenLatives of Kivan informed the City Manager^ that: 

(1) they are most anxious not to encounter further delays 

(7) they have autliority to proceed witli the reconsti^uction at 12th and St. 
Catherines Street, v/nicli had been the centTre of their activities for a 
lori;?; LTD", but vjould have to discuss with the Board any other' locations. 


cont ' d. 


Although the City Manager favours the location of the centre on Robson Pai-^k, 
(Alternative "a" above). Council will have to judge the likelihood of this 
coming about speedily. 

If this is not possible, the City Manager RECOMMENDS Alternative "b" but involving 
only partial closure of St. Catherines Street in consideration of the concerns 
of the City Engineer. 

If this is accepted, the City Manager RECOMMENDS adoption of reccmmendations 1,2 and 3 
of the Director of Finance plus the following further reccmnendations suggested 
by the Director of Planning: 


(4) That Council authorize the Supervisor of Properties to 
arrange for demolition of the old fire hall at 12 /St. Catherines 
(900 East 12th Avenue). Demolition chargeable to Account Code 
#5927/9820. 

(5) That Council approve closure of a portion of St. Catherines Street 
from 12th Avenue to the lane south of 12th Ave. to provide 

area for open space adjacent to the club building. An amount 

of $1100 for relocation of utilities can be paid out of the Kivan 

N . I . P . allocat ion . 

(6) Tliat Council approve appropriation of $250,000, N.I. P. funds for 
a new Kivan Boys' and Girls' Club; the expenditure to be cost 
shared as follows: 


$71,1+28.26 


(28.55%) 


Federal 


35,714.13 
142,857.61 


(14.28%) 


Province 


(57.1%) 


City 


$250,000.00 


(100%) 


Total 


(7) 


That Council instruct staff to enter into lease negotiations 
with Boys' and Girls' Club for the site at 12th/St. Catherines 
(900 and 914 East 12th Avenue) and report back to Council. 


FOR COUNCIL ACTION SEE PAGE(S) J^Q? 
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MANAGER'S REPORT 


^. : Vancouver City Council 

Robson Street Consultant Study 
d/ASSIFICATION: CONSIDERATION 


DATE ^""^ ^'^^^^ ""^^^ 


R03 S0N STREET CHARACTER AREA 

T > Director of Planning reports: 

3 Standing Committee on Planning and Development on June 16th, 1977 when 
k "iisi daring Robson Street passed the following motion: 

'THAT the Director of Planning prepare a report for Council on 
June 28th, 1977 on what additional economic studies would be 
necessary relating to densities on Robson Street; such report 
to include estimates of costs, source of funds, and draft 
terms of reference for a consultant, if necessary.' 

BAC KGROUND 

The Planning Department/Engineering Department "Robson Street Character Area 
Study" of April 1977 identifies that it has been City Policy since 1975 to 
maintain Robson Street as a special small scale, pleasant low-density 
retail/pedestrian corridor surrounded by higher buildings of the West End 
and the Downtown. 

This was the reason why the maximum permitted density (floor space ratio) 
was reduced when the Downtown Zoning District Zoning Schedule was adopted 
in 1975. 

The Robson Street Character Area Study identifies the differing opinions and 
perceptions of the public, including pedestrians and shoppers, the merchants 
and the property owners. All agreed on the need for the 'revitalization' of 
Robson Street but differ as to their solutions. 

C ONSULTANT STUDY 

Th:^ future of Robson Street should be determined on studies based on the 
• nomic viability of redevelopment under current market conditions as 
■r; in the whole context of the developing Downtown. There must also 
b consideration for those future special prospects which the continuing 
character of Robson Street can contribute to the economic viability of 
the whole Downtown. 

The special role of Robson Street is in part determined by the urban form 
and scale of the area. 

In consequence any economic consultant (who specializes in Market and Development 
Analysis) should work in association with an urban planning consultant. This 
would provide a balance to any recommendations. 

The terms of reference for such consultant study team would be based essentially 
cri ths "Robson Street Character Area Study" and would include the need to: 

- assess the proposals contained in the "Robson Street Character 
Area Study" having regard to the objectives in the report for 
Robson Street. 

- detennine other options, if any, which could form the basis for a 
program to re-establish and revitalize Robson Street as a special 
retail/pedestrian corridor. 

- ensure that any analysis and consideration of options have regard 

to the needs of the City, the public, the merchants and the property 
owners. 


- Indicate the Urban Form implications for any options proposing 
density changes. Such options would be defined by the consultant 
planner, who would also analyse their planning impact. 

It is proposed that the Consultants should discuss their conclusions and 
any recommendations, not only with the Standing Committee of Planning 
end Development and City Council, but also in seminars with the public/ 
the merchants/the property owners, as arranged by the Planning Department. 

This Consultant Study would probably cost in the order of $15,000 and could 
take about four months. 


CONCLUSION 

The Robson Street Character Area Study recormiends a further slight density 
G'ijustment to the zoning regulations established in 1975. The Study also 
proposes a new Character Area description to reinforce long term public 
'jectives for Robson Street. 

Concern has been expressed as to the economic viability of the Study proposals. 
In consequence it would be desirable to undertake an urban/economic Study of 
<';s opportunities for Robson Street. Such Study can then suggest the appropriate 
, id optimum policy to achieve public objectives in proper relationship with 
f ivate goals. 


RECOMMENDATION 

The Director of Planning recommends that City Council authorize the City 
Manager to approve an urban/economic Study of Robson Street for a sum in the 
magnitude of $15,000. The Study to be in accordance with the outline given in 
this report, with the Director of Planning first providing the City Manager with 
the detailed terms of referwice and names of consultants, 

■i funding for the Consultant Study would be from the 1977 Contingency 
serve." ' ' 


The City Manager notss that the previous studies by Western Pealeseaxch 
and by Baxter et al dealt at length with the ef fec± of down-zoning on 
various sites, and specifically, on a site at Bute and Rciason. In view 
of this, the City Manager submts for CONSIDERATIOT the choice between: 

1, Doing no further studies; 

2. AskJ-ng Western R?alesearch to update their report in light of; 

a) the changed economic climate and changed government programs 
in tlie intervening period. 

b) the critiqiae of Baxter et al. 

c) the suggestions from the irerchants regarding floor space ratios. 

This updating to be done within two months at a cost to be negotiated 
with the r-lanager and not to exceed $5,000; such sum to be provided frcm 
tJie 1977 Contingency Reserve. 

The above recariT>endation of the Director of Planning for a corpletely 
independent consultant study not to exceed $15,000 to be corpleted 
witiiin four months. 


FOR COUNCIL ACTION SEE PAGE(S)^|i2t&. 
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Regular Council, November 3, 1970 14 

MOTIONS (cont'd ) 

Assistance to Urban 
Municipalities (cont'd) 

THEREFORE BE IT RESOLVED THAT the Vancouver City Council 
request from the Prime Minister of Canada clarification as to 
whether the Speech from the Throne represents government policy 
in regard to assistance to urban municipalities, as the statement 
by Mr. Laing seems to repudiate this policy. 

- LOST 

(The motion was put and lost) 

6. Transportation Corridors and 
Land-use Control 


MOVED by Aid .Hardwick, 
SECONDED by Aid. Calder, 

THAT WHEREAS the Minister of Municipal Affairs has suggested 
that the Greater Vancouver Regional District take over land-use 
control on proposed transportation corridors, 

BE IT RESOLVED THAT the Board of Administration report to 
Council on the implications to the City of transportation corridors 
and land- use control, and possible action by Council in antici- 
pation of the Greater Vancouver Regional District taking on 
land-use control powers. 

(Notice) 

Notice was called and recognized by the Chair. 


7 . Outdoor Burning 

MOVED by Aid. Calder, 
SECONDED by Aid. Linnell, 

THAT WHEREAS the City of Vancouver passed By-law #4425 
being the Air Pollution Control By-law to regulate the emission 
and discharge of particulate matter, smoke, noxious fumes into 
the atmosphere; 

AND WHEREAS we allow outdoor burning on 4 (four) weekends per 

year; 

AND WHEREAS people have been observed burning leaves and 
other matter on residential street asphalt surfaces; 

AND WHEREAS many residents of Vancouver have complained to 
City Hall, Fire Department and to Aldermen of the fire hazards 
created, and air pollution created; 

AND WHEREAS these concerns and complaints are not received 
during the balance of the year when outdoor burning is not allowed; 

THEREFORE BE IT RESOLVED THAT the City Engineer, Fire Chief, 
Smoke Inspector report to Council regarding the effect of the 
burning allowed on the atmosphere in Vancouver, the effect real 
and anticipated on City streets, the fire hazards created, and the 
anticipated additional cost of refuse collection if outdoor 
burning is totally banned. 

(Notice) 

Notice was called and recognized by the Chair. 
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June 27, 1977 


TO: 


Vancouver City Council 


SUBJECT: Fisherman's Market - Progress Report 

CLASSIFICATION: Recommendation 

1««t' City Manager reports as follows: 

Bac kg round 

Civic staff have been working to ensure that the Market opens July 1st. 
Despite the limited time available, the project is on schedule and 
within budget. The Market will be opened at 2:00 p.m. Friday, July 
1st by Mayor Volrich, Mr. Fred Spoke, Port Manager, and the Hon. Ron 
Basf ord . 

Two legal agreements involving the City are necessary for the granting 
of Federal funds and the operation of the Market. The first is a 
tripartite agreement between the City, the National Harbours Board, and 
the Minister of State for Urban Affairs. The second agreement required 
is becween the City and the National Harbours Board regarding the opera- 
tion of the Market. The City has an interest in a further agreement, 
betv/een the National Harbours Board and respective lessees of the parking 
area and the market are^i. None of these agreements have been executed 
at this tim.e; although Council has approyed the draft of the major 
agreement involving the City, National Harbours Board, and the Federal 
Government . 

City - National Harbours Board Agreement 

Staff have achieved agreements in principle with Port of Vancouver staff 
on all major points outstanding for the proposed agreement between the 
City and the Board, as follows: 

The City will receive normal property taxes, business taxes and 
business licence fees. 

Net Revenues from the operation of the market will be distributed 
on the following basis: 

1) The National Harbours Board to receive a fixed proportion of 
net revenue up to a maximum of $ .75 per square foot of land. 

2) The City to then receive any revenues above this amount to a 
maximum of $36,000. 

3) Potential revenues above this amount to be shared between 
the City and National Harbours Board, in proportion to 
the foregoing returns. 

The Port of Vancouver would be reimbursed from the $400,000 grant for 
consultants pre-design work. 

The Port of Vancouver would reimburse the City for a portion of the 
sewer installation costs. 

A three part Steering Committee will be appointed representing the 
City, National Harbours Board and the Fishermen's Market Association. 

The City would have the option to claim various appurtenances at the 
r^osinq of the Market. These would include stressed skin canopies, 
Laige containers, landscaping, banners and light fixtures. 

The City Manager RECOMMENDS that an agreement be executed with the 
National Harbours Board in accordance with the foregoing agreements 
in principle to the satisfaction of the City Manager and the Director 
of Legal Services 


FOR COUfJCIL ACTION SEE PAGE{S) J//? _ 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


June 16, 1977 


A meeting of the Standing Committee of Council on Finance 
and Administration was held in the No. 3 Committee Room, third 
floor. City Hall on Thursday, June 16, 1977 at approximately 
3:30 p.m. 

PRESENT : Mayor Volrich, Chairman 

Alderman Brown 
Alderman Gerard 
Alderman Gibson 
Alderman Marzari 
Alderman Puil 

COMMITTEE CLERK: G. Harden 


RECOMMENDATION 


1. Maintenance Costs for Special Street 
Lighting - Gastown 


The Committee considered a Manager's report dated May 17, 1977 
(copy circulated) wherein the City Engineer reported on Maintenance 
Costs for Special Street Lighting in Gastown. The report sets out 
the present policies on street lighting costs, reviews costs for the 
special lighting project and asks Council's direction on the payment 
of the higher maintenance costs. Also included in the report are 
the remarks and comments of the Director of Finance, Director of 
Planning and the Gastown Historic Area Planning Committee. 

Mr. R.C. Boyes of the Engineering Department reported that 
lighting on Alexander, Columbia, Abbott and Cambie Streets in the 
Gastown area must be upgraded for public safety. The Gastown 
Historic Area Planning Committee has requested that the 'nine-ball ' 
lighting fixtures similar to those on the Water Street Beautifica- 
tion be installed instead of 4 00 watt mercury vapour street lights 
which are standard for these areas. The abutting property owners 
would pay the additional installation costs for the special lights 
in excess of the costs for standard lights plus the normal property 
owner's share of a standard lighting project. 

The Gastown Historic Area Planning Committee stated that the 
streets where the special lighting is proposed are all within the 
Gastown Historic Area except for half a block on Abbott Street. 
The Gastown merchants and property owners feel that further beauti- 
fication is essential to the area's continued growth. They reported 
that a survey of the property owners indicated 80% would not approve 
a local improvement petition for standard lighting, but the decora- 
tive lighting would receive 95% in favour. They do not want to pay 
for the standard scheme and then in another five years be double 
taxed to put in the decorative lighting. 

It was noted that the maintenance and energy costs for the 
special lighting are many times higher than those paid by the City 
for standard lighting. It was suggested that the standard set up 
for Gastovm be re-examined to come up with a less costly decorative 
lighting that would at the same time provide the safety factor 
required. It was also suggested that different percentages for 
sharing the overage of the decorative lighting be investigated. 

Following further discussion it was 

RECOMMENDED 

THAT the matter be deferred pending a further report back 
to the Committee on the suggestions outlined. 

Cont'd • * * 



standing Cominittee of Covmcil , . *. XI'I 2 

on Finance and Administration 
June 16^ 1^7 


There being no quorum present, the following item is submitted 
to Council for CONSIDERATION by Mayor Volrich, Chairman, Aldermen 
Gerard and Marzari. 


2 . Vancouver Emergency Programme 

The Committee considered a Manager's report dated May 19, 1977 
wherein the Director of Finance reported on the Vancouver Emergency 
Programme as follows: 


"The Vancouver Emergency Programme is a department of the City and is responsible 
for planning for a City response in the event of emergency conditions and for 
training staff and volunteer workers on skills applicable for such emergency 
conditions. The present staffing of the Programme is a co-ord inator , Training 
Officer and secretarial assistance. The Programme provides funding for 
certain emergency equipment and especially for the reserve police. 


The majority of the funding of the Programme comes from the Province who, 
in turn, receives grants from the Federal government. The detailyof the 
funding arrangement are as follows: 

1976 Budget 


Province 


City 


Total 


a) Province pays 30% of cost for 

co-ordinator and secretarial 

salaries $ 26,5'»8 $ 2,9^9 $ 29,^97 

- general administration costs 2,850 317 3fl67 

«. certain equipment and training kk,632 ^,959 ^9,591 
costs 


b) Province pays 100^ of costs for 

- Training Officer salary 

- certain building and 

maintenance cost 

Totals 


12,0'f2 
l.S'tO 


$ 87.612 $ 8,225 


12,042 
$ 95.837 


In 1976. the Province took action to "freeze" their level of contribution 
towards the co-ord inator ' s salary at the 1975 level (this was not anticipated 
in the above 1976 budget figures). It is understood that this action will 
continue in 1977- In effect, the Province is not recognizing the annual 
salary increases which the City is paying to the co-ordfnator, along with 
other City employees. The extra cost to the City in 1976 was $1,^25, for 
1977 is anticipated to be approximately $2,^00, and will continue to grow 
as long as this practice continues. These funds have not been provided for 
in the Programme's 1977 budget and, if Council approves of thTs practice, * 
the funds will have to be provided for from Contingency Reserve. 


The Director of Finance submits the following alternatives for the Consideration 
of Counc i I : 

a) To continue to pay the present co-ordinator for annual salary 
increases in line with other civic staff and absorb 100? of the 
additional costs. This is estimated to cost the City $2,400 in 
1977. 

b) To reduce the co-ordinator ' s salary to a level equal to the agreed 
funding from the Province." 


I 


Cont'S . . 


standing Committee of Council 
on Finance and Administration 
tRuie 15r 1977 

Clause #2 continued: 


Following discussion it was 
RECOMMENDED 

A. THAT Council approve funds estimated to be in the 
amount of $2,4 00 for 1977 to continue the present Co- 
ordinator's annual salary increases in line with other 
Civic staff. 

B. THAT the Mayor request the Provincial Government to 
lift the freeze on the salary of the Co-ordinator . 


The meeting adjourned at approximately 4:15 p.m. 

******** 


FOR COUNCIL ACTION SEE PA6E(S) V/^^ 


REPORT TO COUNCIL 



STANDING COMMITTEE OF COUNCIL 
ON 

TRANSPORTATION 


June 16, 1977 

A meeting of the Standing Committee of Council on Transportation 
was held on Thursday, June 16, 1977, at 3:45 p.m. in the No. 1 
Committee Room, Third Floor, City Hall. 

PRESENT: Alderman W. Kennedy, Chairman 

Alderman D. Bellamy 

Alderman M. Ford 

Alderman M. Harcourt 

Alderman H. Rankin 

COMMITTEE 

CLERK: J. Thomas 


The minutes of the meeting of May 26, 1977, were adopted. 
RECOMMENDATION ; 

1. Bicycle Safety Program - 

Vancouver Safety Council Grant Request 

The Committee had for consideration a communication from the 
Vancouver Safety Council dated June 2, 1977, (circulated) referring 
to the increasing number of accidents involving bicycles operated 
by older cyclists and requesting a $5,000 grant to provide 50% 
financing for a bicycle safety promotion campaign on radio station 
CFUN during the summer months. 

The Committee also noted a police statistical report on bicycle 
accidents dated June 14, 1977, (on file in the City Clerk's Office) 
setting out the following comparison of injuries and fatalities 


in the 

first five months of 

1976 and 

1977: 


INJURIES 


KILLED 


1976 

1977 

1976 

1977 

Jan. 

3 ■ 

1 

1 



Feb. 



k 





Mar. 

6 

6 

1 



April 

10 

20 



1 

Hay 

8 

Jk_ 




27 

J»5 

2 

J. 


A Study of the ages of the twenty bicyclists injured in April, 
1977, disclosed three were between the ages 6-12 years, seven between 
13-18 years, and ten between 21-35 years. In the twelve months of 
1976 there were 87 persons injured; three fatalities involved persons 
aged 31, 39 and 50 years. 

The City Engineer, in a memorandum dated June 10, 1977, 
(circulated) referred to discussions at the Standing Committee meeting 
on May 26, 1977, with Project Lifecycle representatives when the 
growing number of bicycles on City streets had been noted. At that 
time the Committee recommended, and Council subsequently approved, 
a campaign for driver-cyclist awareness be promoted in the interest 
of both motorists and cyclists. The City Engineer pointed out a 
specific campaign had not been identified, nor was the source of 
funds considered. The Safety Council's request for a $5,000 grant 
could be considered as meeting the intent of the recommendation. 


Cont'd . • • 


Report to Council 

Standing Committee of Council 

6)4 irransportatloit 
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Miss Linda Graham, Vancouver Safety Council, and Mr. Dick Biggar, 
Account Executive, Radio Station CFUN, addressed the Committee and 
outlined the CFUN campaign for a series of 30-second commercials to 
be aired at a saturation rate of 45 times each week for ten weeks 
from June 27, to September 4, 1977. Total cost of the campaign would 
be $10,350.00, including $5,000.00 worth of radio time to be donated 
by CFUN. 

A/Sgt. Don Brown, Police Traffic Division, advised police 
surveys showed it was cyclists in the 15-35 age group who were 
disregarding traffic regulations by disobeying traffic lights, 
failure to give hand signals or right of way to pedestrians. It 
was felt a program such as that suggested by the Safety Council would 
help not only young cyclists but would also replant the seeds of 
safety in the minds of older cyclists. Media coverage was an 
effective means of promoting traffic safety. The current campaign 
to keep drunk drivers off the road by use of police roadblocks had 
gained wide media coverage and had been so successful operators of 
beer parlours were complaining sales of draft beer had dropped 
substantially. 

Members of the Committee questioned the effectiveness of a 
campaign that would not be channelled through all available media 
outlets . 

Following further discussion, it was 
RECOMMENDED , 

THAT approval be given to the Vancouver Safety Council 
request for a grant of $5,000 for an adult oriented 
bicycle safety radio promotion campaign. 

(Alderman Ford opposed.) 


2. Pedestrian Crossing Conditions - 
4th Avenue at Balsam Street 


Consideration was given to a Manager's Report dated June 9, 1977, 
(circulated) in which the City Engineer reported on an investigation 
of pedestrian crossing difficulties on 4th Avenue at Balsam where a 
pedestrian was killed on March 9, 1977. 

The report reviewed site and traffic conditions and stated there 
had been fifteen pedestrian accidents at the location during the past 
five years. Although none of the accidents resulted in a fatality, 
there had been five fatal pedestrian accidents recorded in the 
previous 20-year period. The City Engineer pointed out the 10-block 
section of 4th Avenue between Burrard and MacDonald, with five traffic 
signals - three pedestrian signals - represented one of the highest 
concentrations of traffic signals in the suburban areas of the City. 
The report recommended the installation of overhead illuminated 
crosswalk signs and amber flashers at 4th Avenue and Balsam Street 
at a cost of $5,000. 

It was 

RECOMMENDED , 

A. THAT internally illuminated crosswalk signals (overhead) 
plus amber flashers and pavement markings be provided 
across 4th Avenue at Balsam Street. 

B. THAT funds for this work, estimated to cost $5,000 be 
provided from the Traffic Control Reserve. 


Report to Council 

Standing Committee of CpunQ^il 

on Transportation 

3wm ^fi r 1.1)77 


3 . Traffic Hazards on Cedar Crescent and Vicinity 

In October, 1976, Council received a petition from Cedar 
Crescent residents (on file in the City Clerk's Office) complaining 
about traffic conditions and requesting remedial action. 

In a Manager's Report dated June 9, 1977, (circulated) the 
City Engineer reported on a study of traffic filtration in the area; 
meetings with the residents; and recommended several measures to 
reduce traffic hazards and cut down the heavier than desirable 
traffic volumes on Cedar Crescent. It was suggested following the 
implementation of a right-turn lane at Burrard and 16th Avenue and 
curb extensions and stop signs at Burrard and 17th the situation 
on Cedar Crescent should be monitored to determine whether traffic 
volumes and accidents had been reduced to levels consistent with 
a local residential street. 

Dr. T.F. Rutherford addressed the Committee on behalf of 
residents of the 3300 and 3400 blocks Cedar Crescent and referred to 
the traffic conditions which created problems for residents in the 
neighbourhood . 

It was 

RECOMMENDED, 

A. THAT north/south stop signs be installed at Burrard Street 
and 17th Avenue including necessary curb changes, at an 
estimated cost of $7,000 available in the 1977 Streets 
Capital Budget. 

B. THAT right- turn channelization and signal timing changes 
be carried out at Burrard Street and 16th Avenue and the 
cost, estimated at $2,000, be charged to Burrard Street 
Widening Account. 


4 . Sun Tower - Heritage Building 

The Committee considered a Manager's Report dated May 3, 1977, 
(circulated) wherein the City Engineer and Director of Finance 
commented on a request by Mr. S.J. Moscovitch, on behalf of Sherdale 
Estates Ltd., for City assistance in providing improvements to the 
sidewalk, traffic signal pole, and pedestrian barrier in the vicinity 
of the Sun Tower Building at Pender and Beatty Streets. 

Because the Sun Tower is a Heritage building, the Heritage 
Advisory Committee at its meeting on May 30, 1977, also considered 
the Manager's Report and in a communication dated June 13, 1977, 
advised the Transportation Committee of the following resolution: 

"THAT the Committee request the Standing Committee 
on Transportation to approve the finance and 
construction of improvements to the street outside 
the entrance of the Sun Tower building as follows: 


In the Manager's Report the Director of Finance referred to the 
forty-eight designated Heritage buildings in the City and the 
compensation possibilities inherent in the approval of the Sherdale 
Estates proposal. A report dealing with compensation aspects of 
Heritage buildings would be presented to Council in the near future. 

The Committee discussed the issue raised by the Director of 


a) 


Chains and bollards (replacing the 
pedestrian rail) . 


b) 


Replacement and relocation of the 
traffic signal pole." 


Report to Council 

Standing Committee of CounQ4Ji, 

On Transportation 
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Clause 4 giansfc '^ 

Finance and the possibility that a precedent would be created if 
approval was given to the Sun Tower request. It was suggested a 
decision be deferred pending the forthcoming report to Council. 
However, Members pointed out any application for City funding would 
be dealt with on a one-to-one basis. 

It was 

RECOMMENDED, 

A. THAT the City undertake the following work on the street 
abutting the Sun Tower : 

i) provision of chains and bollards to replace 
the existing galvanized pipe pedestrian barrier 
(estimated cost $2,000); 

ii) replacement and relocation of a traffic signal 
pole (estimated cost $1,000). 

B. THAT funds for the work, estimated at $3,000, be provided 
from Contingency Reserve. 

(Alderman Rankin opposed.) 


5. Tow-Away s from Public (Privately Owned) 
Parking Lots 


At its meeting on May 31, 1977, when considering a communication 
from Mayor Volrich dated May 27, 1977, dealing with tow-aways from 
parking lots. City Council resolved that the matter be deferred to 
the Transportation Committee for consideration of ways and means by 
which the present practice of tow-aways from public parking lots 
could be ended. Council also resolved that the Committee, before 
reporting back with recommendations, provide opportunity for meeting 
and discussion with parking lot owners and representatives. 

In a Manager's Report dated June 13, 1977, (circulated) the 
City Engineer reviewed the background to the tow-away problem with 
particular emphasis on by-law enactment, the meter checking program 
and parking inventory. The City Engineer suggested the problems 
associated with towing were serious and proposals to bring about a 
satisfactory resolution would require a great deal of study in view 
of the possible economic consequences and loss of parking spaces and 
ill feeling that may result. It was felt no action should be taken 
until a joint report had been prepared by all the civic departments 
involved, i.e. Police, Permits and Licenses, Law, Engineering; and 
outside bodies such as Vancouver Parking Association and various 
companies involved in towing. 

Addressing the Committee, the City Engineer referred to staff 
requirements involved in enforcement measures - possibly as many as 
100 meter checkers would be required. Many small parking lots could 
shut down with a resultant loss of parking space in the downtown area. 
Investigation disclosed many cities had the same problems regarding 
tow-aways as Vancouver, but not many had arrived at a satisfactory 
solution. 

Alderman Rankin, who was Chairman of the former Vehicles for 
Hire Board, referred to actions taken by the Board in 1976, which had 
resulted in significant improvements in the signing and lighting of 
parking lots and the introduction of a dual ticket meter system. 

The Committee noted a communication from Mr. Douglas Jung dated 
June 14, 1977, (on file in the City Clerk's Office) referring to 
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problems created by motorists parking in stalls reserved for monthly 
parkers and urging, in such cases, private lot owners not be 
deprived of the right to have unauthorized cars towed away. 

Following further discussion, it was 

RECOMMENDED , 

THAT the report of the City Manager dated June 13, 
1977, be received for information. 


The meeting adjourned at approximately 4:20 p.m. 


i m * * 




REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


JUNE 20, 1977 

A Special meeting of the Standing Coimnittee of Council on Community 
Services with the Hon. W. Vander Zalm, Minister of Human Resources, 
for discussion of GAIN rates and policies was held on Monday, June 
20, 1977, in Committee Room No. 1, Third Floor, City Hall, at approxi- 
mately 11:15 A.M. 

PRESENT ; Alderman Rankin, Chairman 
Alderman Bellamy 
Alderman Ford 
Alderman Gerard 
Alderman Marzari 

ALSO PRESENT ; The Hon. W. Vander Zalm, 

Minister of Human Resources 
Mr. Alan Stubbs, Programs Co-ordinator 
Rosemary Brown, M.L.A. 
Alderman Puil 

COMMITTEE CLERK: E. Bowie 


The Chairman opened the meeting by quoting a recommendation of 
the Community Services Committee of March 31, 1977, which read as 
follows : 

"THAT the City Manager prepare for the Community 
Services Committee a typical monthly budget for 
a single unemployed person on welfare and that 
this budget form the basis for a submission by 
the City to the Minister of Human Resources for 
an increase in welfare rates for single unemployed 
persons . " 

This recommendation was adopted by Vancouver City Council on 
April 19, 1977. 

The Chairman also quoted from the minutes of the Community 
Services Committee meeting of April 21, 1977 where it was 

"AGREED 

THAT the Mayor be requested to submit to the Minister 
of Human Resources at the Thursday, April 28th meeting 
of the Provincial Cabinet at Vancouver City Hall the 
following recommendations: 

a) An immediate increase in income assistance for 
handicapped people and people between 6 to 64 years 
of age to a minimum of $284.00 per month from the 
present $265.00. 

b) An immediate increase in income assistance rates 
for singles and couples to $230.00 and $340.00 per 
month, respectively. 

c) Tie income assistance rates to the consumer 
price index. 

d) Immediately make all persons in receipt of income 
assistance eligible for 100% shelter and utility overages. 
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ENQUIRIES AND OTHER MATTERS 

Alderman Phillips - enquired as follows: 

Centennial Matters 

(a) when a list of suggestions for 
Centennial projects will be made 
available, and what the projects 
are . 

(b) What is the time limit in which 
Centennial funds must be spent? 

(c) What are the details of Federal and 
Provincial grants? 

The Alderman requested answers be 
provided , 

The Deputy Mayor instructed the matter 
be referred to His Worship the Mayor 


Alderman Phillips - referred to a Board of Administration 

Carbon Monoxide Contained report dated February 12, 1970 in 

in Atmosphere answer to an enquiry by Alderman 

Phillips at a Council meeting respecting 
carbon monoxide contained in the 
atmosphere. The report at that time 
indicated that the Provincial Health 
Branch has received equipment which 
will be placed in a mobile van to test 
for carbon monoxide in the downtown 
area and that the equipment could be in 
operation within two or three months. 

The Alderman enquired if any testing 
has been carried out as indicated in 
the report. An up-dated report by the 
Director of Permits and Licenses is 
requested. 

It was agreed the Board of Administration 
would arrange for the report accordingly. 


Alderman Sweeney - advised the Northwest League of Pro- 

Baseball Franchise: North- fessional Baseball would like to 
West League of Professional establish a franchise in the City of 

Baseball Vancouver commencing with the 1971 

baseball season. The use of Capilano 
Stadium is therefore requested. 


The Deputy Mayor directed the City 
Clerk to forward this enquiry to the 
Park Board with the request a report 
be given to Council within the next 
two weeks in respect of that Board's 
review of the question of the use of 
the Capilano Stadium, 

Alderman Calder - 
Detention Home for 
Juveniles: Metropolitan 
Area 


The enquiry was answered , A news 
release from the Regional District 
states the District has approved a 
full study into the matter and that 
the concept of a Remand Detention Home 
operated by the Regional District has 
been endorsed. Consultants will be 
retained , 


enquired of action by the Greater 
Vancouver Regional District in estab- 
lishing a Juvenile Detention Home for 
the metropolitan area. 
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"e) Iinmediately eliminate the four months waiting 
period for increased basic rates of income assistance. 

f) Immediately increase the comfort allowances for 
persons in institutions and extended care facilities 
who need it. " 


A brief was presented by Mr . B. Eriksen of the Downtown East- 
side Residents' Association (copy on file in the City Clerk's 
office). The brief contained six recommendations: 

1 ) Raise rates for handicapped and people 60-64 

2 ) Raise rates for singles and couples 

3 ) 100% shelter and utility overages 

4 ) Eliminate 4 month waiting period 

5) Proclaim Section 8 of GAIN Act (cost of living) 

6) Comfort allowances 

Various persons from citizens groups spoke on these recommenda- 
tions : 

Ms. Pat MacRae of B.C. Coalition of the Disabled spoke to 
Recomjnendation No. 1; Rev. Art Griffin, Mr. Bill Hennessy and 
Ms. Linda Irvine of the First United Church to Recommendation 
No. 2; Mr. Hugh Millar of B.C. Association of Social Workers to 
Recommendation No. 3; Ms. Jean Swanson of Downtown Eastside 
Residents' Association to Recommendation No. 4; Mr. Ken LeDrew 
of the Federated Anti-Poverty Group to Recommendation No. 5; and 
Ms. Pam Frazee of B.C. Coalition of the Disabled to Recommendation 
No . 6 . 

Ms. Sybil Jamieson of the Marpole-Oakridge Community Resources 
Advisory Board presented a brief (copy on file in the City Clerk's 
office) , stating that although it is acknowledged that there have 
been increases recently in most of the benefits paid to GAIN reci- 
pients, most of the rates paid under the schedule are still 
extremely low considering today's high cost of living. The brief 
listed three areas of particular concern and requested the Minister' 
consideration towards improving support payments in these areas: 

1) income assistance to handicapped people 

2) shelter overages 

3) reduction of the qualifying age for additional 
assistance from age 55 to age 45. 

A brief was also presented by Ms. Eve Hamilton of the Mental 
Patients Association (copy on file in th^ City Clerk's office). 

Ms. Ellie McGovern of the International Society of the Handi- 
capped presented a brief regarding increased comfort allowance and 
transportation for the handicapped. 

Mr. Vander Zalm replied to the points raised and circulated a 
prepared document detailing the programs implemented by the Ministry 
of Human Resources from January 1976 to the present and proposed 
future programs (copy on file in the City Clerk's office). 

Considerable discussion took place between representatives of 
the various groups present, the Committee and the Minister on the 
points raised and various other related topics. The Minister war; 
urged to review and respond to the points raised at this meeting. 

The Chairman summed up by reiterating the Committee's general 
concerns as laid out in the minutes of the Community Services Com- 
mittee meeting of April 21, 1977, which he referred to at the start 
of the meeting and thanked the Minister for his attendance. 


The meeting adjourned at approximately 1:25 P.M. 
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CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 


A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, July 12, 1977, in the Council Chamber, 
commencing at 9:30 a.m. 


PRESENT ; Mayor Volrich 

Aldermen Bellamy, Brown, Ford, Gerard, 
Gibson, Kennedy, Marzari, 
Puil and Rankin. 

ABSENT ; Alderman Harcourt (Leave of Absence) 


CLERK TO THE COUNCIL: D.H. Little. 


PRAYER 

The proceedings in the Council Chamber were opened with 
prayer, offered by the Civic Chaplain, the Reverend Phillip 
Hewett of The Unitarian Church of Vancouver. 


'IN CAMERA' MEETING 


The Council was advised that there were matters to be 
considered 'In Camera' later this day. 


ADOPTION OF MINUTES 


MOVED by Aid. Bellamy 
SECONDED by Aid. Puil 

THAT the Minutes of the Regular Council Meeting of June 
28, 1977, with the exception of the 'In Camera' portion, be 
adopted . 

- CARRIED UNANIMOUSLY* 


Alderman Brown and Alderman Gibson referred to the 
Council action of June 28, 1977, on Mount Pleasant 
N.I. P.: Construction of Kivan Boys and Girls Club 
(Page 6 of the Minutes) which was recorded as 
having been passed unanimously. Alderman Brown 
said it was not her understanding that the Council 
had approved a site on Robson Park for the Kivan Boys 
and Girls Club, but rather it approved a discussion 
on the whole matter with the Park Board, and in the 
meantime a search would be made for property adjacent 
to the Park. Alderman Gibson said that this was his 
understanding also. 

It was generally agreed by Council, however, that 
the record correctly states Council's action of 
June 28, 1977. 


C0I4MITTEE OF THE WHOLE 

MOVED by Aid. Bellamy 
SECONDED by Aid. Rankin 

THAT this Council resolve itself into Committee of the 
Whole, Mayor Volrich in the Chair. 

- CARRIED UNANIMOUSLY 
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UNriNISHED BUSINESS 

Draft Regulations - Firearms: 
B.C. Police Commission 


In response to a request from Council on April 26, 1977, 
the Deputy Chief Constable was present this day to speak to 
his report dated June 6, 1977. Deputy rhief Constable Stewart 
briefly addressed Council on this matter and then answered 
questions from various Members of Council on the proposed new 
Firearms Regulations. 

MOVED by Aid. Rankin 

THAT Council urge the Provincial Police Commission and the 
Vancouver Police Board to continue to direct the use of the 
normal .38 calibre ammunition which has been used by the Force 
and to ensure that this .38 calibre ammunition is used by all 
officers on the Force. 

- LOST 

(Aldermen Brown, Ford, Gerard, Gibson, Puil and 
the Mayor opposed) 

MOVED by Aid. Bellamy 

THAT the report of the Deputy Chief Constable be received 
and that a decision on this matter be left to the B.C. Police 
Commission . 

- CARRIED 

Aldermen Marzari, Puil and Rankin opposed) 


DELEGATIONS 


Proposed Widening of 
Stanley Park Seawall 


Council, on June 28, 1977, agreed to hear representation 
from the Executive of the West End Community Association on 
the proposed widening of the Stanley Park Seawall. 

Mrs. Use Morris addressed Council and filed a brief on 
behalf of the Association. The brief put forward a number of 
questions on the proposed Stanley Park Seawall widening and 
requested that a Public Meeting be held, with drawings, sections 
and photographs of the proposal made available for viewing, 
and an explanation given by the Park Board, followed by 
discussion by the citizens. 

MOVED by Aid. Kennedy 

THAT Council and the Park Board jointly sponsor a 
Public Information Meeting on the proposed widening of the 
Stanley Park Seawall with a full explanation of the proposal 
being given . 

- CARRIED UNANIMOUSLY 
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nELEOATIONS (Cont'd) 

Complaint rc Secondary Suite: 
54 5 West 60th Avenue. 


Council, on ilune 28, 1977, deferred consideration of the 
City Manager's report dated June 24, 1977, to permit represent- 
ations from legal advisors for Dr. M.N. Landman, the owner of 
545 West 60th Avenue and Mr. Lyttleton and Mr. Lyons, of 537 
West 60th Avenue and 546 West 59th Avenue, respectively. 

Mr. J.H. Rosner addressed Council on behalf of Dr. Landman 
and put forward arguments why his client should be permitted 
to retain the secondary suite . in his dwelling. 

Mr. E.J. MacLeod, representing Mr. Lyttleton and Mr. Lyons, 
addressed Council and filed a brief. In his brief Mr. MacLeod 
put forward various reasons why Council should deny Dr. Landman 
permission to retain his secondary suite. The brief urged that 
Council enforce the By-law by ordering Dr. Landman to cease and 
desist from the continued rental of his basement premises. 

MOVED by Aid. Rankin 

THAT the submissions of the delegations be received and 
no further action be taken at this time. 

- CARRIED 

(Alderman Kennedy opposed) 


The Mayor requested the City Manager to review 

the Hardship Guidelines for early report to Council. 


The Council recessed at 11.00 a.m., and, following 
an 'In Camera' meeting in the Mayor's Office, 
reconvened in open Council in the Council Chamber 
at 11.3 a.m. with the same Members present. 


UNFINISHED BUSINESS (Cont'd) 


Lighting at the English 
Bay Bath House. 

Council on June 23, 1977, deferred consideration of the 
Manager's Report (Works) dated June 17, 1977, for three weeks 
to permit officials an opportunity to report on the feasibility 
and comparative costs of installing gates and minor internal 
lighting at the English Pay bath house steps, or some other 
means of blocking the area off after 10:00 p.m. 

Council Members had receivr>'-T a report from the Vancouver 
Police Department on the situation at the English Bay bath 
house, strongly urging approval of recommendation 1 in the 
Manager's report dated June 17, 1977. 

Inspector Westover briefly addressed Council on this matter 

MOVED by Aid. Brown 

THAT special street lights be installed at the English 
Bay bath house to provide for the protection of the public and 
to minimize the effect of the lights on the view over English 
Bay and that $15,000 be appropriated from the 1977 Unallocated 
Supplementary Capital funds for this work: 

FURTHER THAT the Superintendent of Parks, in consultation wi 
the Chief Constable, report back in six months' time on the 
effectiveness of this lighting. 

- CARRIED 

(Alderman Rankin opposed) 


Regular Council, July 12, 1977. 

STANDING COmiTTEE REPORT 


4 


Report of Standing Committee 
on Planning and Development 
(Juno 30, 1977) 


Report on the 1977 Neighbourhood Improvement 
Program - Selection and Administration 
(Clause 2) 


Council noted requests from the Hastings-Sunrise Action Council 
and the Kensington Community Centre Association, to address 
Council this day on the report of the Standing Committee on 
Plann.i na and Development dated June 30, 1977, on 1977 Neighbour- 
hood Improvement Program — Selection and Administration. It was 
agreed to hear these delegations. 

Mr. S. Hatch addressed Council on behalf of the Hastings- 
Sunrise Action Council, putting forth reasons why the Hastings- 
Sunrise area should be chosen as a 1977 N.I.P area. 

Mr. W. T. Strong, President of Kensington Community Centre 
Association also addressed Council and circulated a brief urging 
Council to approve the recommendation of the Standing Committee 
on Planning and Development that the Kensington area be one of 
the areas selected for the 1977 Neighbourhood Improvement Program. 

The Hon. Simma Holt, M.P. was present and responded to 
questions from Council. 

MOVED by Aid. Gibson 

THAT recommendation 'A' of the Committee be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. G-i-bson 

THAT recommendations "B" to "I" of the Committee be approved. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Puil 

THAT Council designate the Hastings-Sunrise area as a 
Number One priority area for 1978 for receipt of N.I.P. or similar 
funds . 

- (carried) 

MOVED by Aid. Ford (in amendment) 

THAT the words "or similar" be deleted from the above 
motion . 

- LOST 

(Aldermen Bellamy, Brown, Kennedy, Marzari, Puil 
and Rankin opposed) 

The amendment having lost, the motion by Alderman Puil was 
put and CARRIED 

(Alderman Kennedy and the Mayor opposed) 


The Council recessed at 12:30 p.m. to reconvene 

in Open Council in the Council Chamber at 2:00 p.m. 
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The Council, in Committee^ of the Whole, reconvened in 
t lie Council Cimmbcr, .n L .?:no p.m. with M.iyor Volricli 
in lilie Cliair and the lollowin') Momln^r.'^. present : 

rRllSI'lN'l' : Mayor Vol a ich 

Aldermen Bellamy, Urown, I'ord, Gerard, 
Gibson, Kennedy, Marzari, Puil and Rankin. 

ABSENT : Alderman Harcourt (Leave of Absence) 

CLERK TO THE COUNCIL : D.H. Little 

REPORT REFERENCE 

Ancndmcnt to Area Development Plan and 
rro(jran for Phase 2, Area 6, False Creek . 

Council on June 28, 1977, deferred consideration of two 
Ilanaaer's reports dated June 8, 1977 and June 21, 1977, in which 
the Development Consultant - False Creek, and the Director of 
Planning respectively reported on amendments to the Area Development 
Plan and Program for Phase 2, Area 6, False Creek, for a report 
reference from officials. 

Also before Council was a memo dated Ju].y 5, 1977 from 
Alderman Harcourt, detailing his position on the proposed 
amendments to the Area Development Plan and Program. 

Council noted a letter, dated July 3, 1977, from Ms. T. 
Spitzer, Education Committee, Vancouver Council of Women, 
requesting an opportunity to address Council on this matter. 

MOVED by Aid. Bellamy, 

THAT the delegation request from the Vancouver Council 
of Women, be granted. 

" CARRIED UNANIMOUSLY 

Ms. Spitzer addressed Council and circulated a petition 
of 2,000 signatures opposing the Caesar's Bridge development 
in Phase 1, Area 6, False Creek. This petition was submitted 
to the Development Permit Board meeting on July 11, 1977. 
Ms. Spitzer indicated that the Vancouver Council of Women opposed 
the principle of residential development on the waterfront. She 
also indicated that those members of the Lower Mainland Society 
for the Physically Handicapped who are resident in False Creek, 
are also opposed to residential development on the waterfront. 

MOVED by Aid. Kennedy 

THAT Council reaffirm its policy that no new residential 
development be permitted on publicly controlled waterfront. 

- (NOTICE WAS CALLED) 


Mr. D. Cutcliffe, Development Consultant, False Creek, 
reviewed the proposed amendments to the Area Development Plan 
and Program for Phase 2 . 

Mr. D. Ilickley, Planning Department, Mr. R. Boyes, Deputy 
City Engineer, and Mr. M. Egan, Director of Social Planning, 
reviewed the various aspects of the amendments and program as they 
affect their various departments. 

MOVED by Aid. Rankin 

THAT the proposed extension of the easterly residential 
enclave in Phase 2, Area 6, False Creek, over the water, with 
public waterfront walkway routed through an archway, not be 
approved, and it be the policy of Council that there be no 
housing over the seawall. 

- CARRIED UNANIMOUSLY 


Cont'd. 
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K l'l^Ol^'!' in'l'l'RKNCE (Cont'd) 

I'al?.c Creel: • rh.asc 2 - Area 6 (Cont'd) 

MOVED by Aid. Rankin 

THAT Council go on record as strongly preferring a multi- 
purpose use for the commercial area in Phase 2 , Area 6 , False 
Creek, but if, after further consideration and investigation, 
tne Development Consultant recommends at variance with this 
policy, a report be made to Council, and no commitment be made 
in the meantime. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Kennedy 

THAT Council, through the City Manager, seek independent 

economic advice before Council approval is given to construction 
contracts. Public Housing Corporation programs or debenture 
agreements of the Public Housing Corporation. 

- CARRIED UNANIMOUSLY 

MOVED by Aid . Brown 

THAT the Planning and Development Committee discuss with 
the Park Board and the Development Consultant, the centralization 
of community recreation facilities in Phase 2, Area 6, False Creek, 
and the Development Consultant report to the Committee on a 
suitable location for this facility, the report to include 
details on the capital and operating costs of the facility. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Brown 

THAT the Director of Finance and the Development Consultant 
report on the financial implications of reducing the density of 
development in Phase 2, Area 6, False Creek, to provide more 
public open space. 

- CARRIED 

(Aid. Bellamy, Gerard, Rankin and the Mayor opposed) 


Prior to the foregoing motions being put to the vote 
Alderman Puil submitted the following motion: 

MOVED by Aid. Puil 

THAT all of the foregoing motions be deferred pending an 
economic report on the feasibility of reducing the number of 
units in Phase 2, Area 6. False Creek. 

- LOST 

(Aldermen Bellamy, Brown, Ford, Gerard, Gibson, 
Marzari, Rankin and the Mayor opposed) 

MOVED by Aid. Ford, 

THAT the Director of Planning be requested to prepare in 
co-operation with the False Creek Development Consultant an 
amendment to the Area Development Plan for Phase 2, Area 6, 
False Creek, incorporating the refinements referred to in this 
report, and specifically the changes summarized in Section 'e' 
of the Manager's report dated June 8, 1977, and in accordance 
with decisions made by Council this day, for consideration by 
Council at a Public Hearing on a regular Council meeting day. 

- CARRIED UNANIMOUSLY 


Cont'd 
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REPORT REFERENCE (Cont'd) 

False Creek - Phase 2 - Area 6 (Cont'd) 

MOVED by Aid. Ford 

THAT recoirmienaations 2, 3, 4 and 8 of the Development 
Consultant, contained in the City Manager's report dated June 8, 
1977, be deferred, pending consideration by Council of the 
economic report requested this day. 

- LOST 

(Aldermen Bellamy, Gerard, Marzari, Rankin and the 

Mayor opposed) 


MOVED by Aid. Rankin 

THAT recommendations 2, 3, 4 and 8 of the Development 
Consultant, contained in the City Manager's report dated June 
8, 1977, be approved. 

- CARRIED 

(Alderman Brown opposed) 


MOVED by Aid. Kennedy 

THAT recommendation 7 of the Development Consultant, 
contained in the City Manager's report dated June 8, 1977, be 
approved . 

-- CARRIED UNANIMOUSLY 


During discussion of the above matter. 
Alderman Gibson left the meeting. 


The Council recessed at 4.3 p.m. to 
reconvene at 4.4 p.m. with the same 
Members present, with the exception of 
Aldermen Gibson and Kennedy. 


114 West Pender Street - 
P.P. A. #69229 - Park Plaza 

When considering the City Manager's report dated April 
1, 1977, and having heard representations from Mr. D.J. Mullan 
for the applicant. City Council deferred the following motion 
of Alderman Puil pending a report on the condition of the 
building at 114 West Pender Street relative to public hazard: 

"THAT the Development Permit Application to demolish 
Park Plaza, 114 West Pender Street, be granted on 
condition that the site be made presentable to the 
satisfaction of the Director of Planning and not be 
used as a parking lot." 

Submitted for information was a Manager's report dated 
July 5, 1977, in which the Director of Permits and Licenses 
reported on the result of an inspection of this building by the 
City Building Inspector on July 5, 1977. 

Council was advised that Mr. R.S. Welles, representing the 
owners, wished to address Council on this matter. 

MOVED by Aid. Gerard 

THAT the delegation request of Mr. R.S. Welles, be granted. 


- CARRIED UNANIMOUSLY 


r' 
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UNFINISHED BUSINESS (Cont'd) 

114 West Pender Street - 

P.P. A. #69229 - Park Plaza (Cont'd) 

Mr. Welles addressed Council in support of the request of 
the owners to demolish the Park Plaza. He indicated that 
originally it had been the intention to jointly develop the site 
of the Park Plaza and the adjoining site at 1130 West Pender. 
However, this plan did not come to fruition. 

MOVED by Aid. Puil 

THAT the Development Permit Application to demolish 
Park Plaza, 1140 West Pender Street, be granted on condition 
that the site be made presentable to the satisfaction of the 
Director of Planning and not be used as a parking lot. 

- LOST 

(Aldermen Brown, Ford, Marzari, Rankin and the Mayor opposed) 

MOVED by Aid. Marzari 

THAT the recommendation of the City Manager, contained in 
his report dated April 1, 1977, be approved. 

- CARRIED 
(Aldermen Bellamy and Puil opposed) 

MOVED by Aid. Marzari 

THAT the City Manager's report dated July 5, 1977, be 
received for information. 

- CARRIED UNANIMOUSLY 


COMMUNICATIONS OR PETITIONS 

Stanley Park Entrance - Coal Harbour 

The Chairman of the Park Board, in a letter dated June 29, 
1977, advised Council that the Park Board, at its meeting on 
June 27, 1977 resolved: 

"THAT a meeting be arranged with City Council when 
consultant Dick Mann's concept plan for the entrance 
to Stanley Park could formally be presented and 
consideration given to removal of North Shore 
commuter traffic by means of a tunnel or open cut 
roadway as above mentioned." 


MOVED by Aid. Rrnwn 

THAT the letter from the Park Board dated June 29, 1977 
be referred to the Vancouver City Planning Commission for 
consideration and subsequent report to Council. 

CARRIED UNANIMOUSLY 


Bill 65 and Vancouver Resources Board 

Council noted a letter from the Minister of Human Resources 
dated July 5, 1977, acknowledging Council's letter to him 
regarding Bill 65 and the proposed dissolution of the Vancouver 
Resources Board. 

MOVED by Aid. Bellamy 

THAT the letter from the Minister of Human Resources, be 
received . 

- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIONS (Cont'd) 


Moratorium on Drinking ' 
Establishments in the City 

In a memo dated July 7, 1977, the Mayor recommended that 
the City advise the General Manager of the Liquor Branch that 
the City requests a general moratorium on the issuance of all 
further cabaret licenses in Vancouver for the period of at least 
one year with the situation then being reviewed. 

Council also noted a letter from the President of Savoy 
Enterprises Ltd., requesting an opportunity to speak to the 
above recommendation of the Mayor. 

MOVED by Aid. Brown 

THAT this whole matter be referred to the Standing 
Committee on Community Services and the President of Savoy 
Enterprises Ltd., be invited to make representation to the 
Committee when this matter is being considered. 

- CARRIED UNANIMOUSLY 


Suggested Civic Dinner for 

Visiting Commonwealth Parliamentarians . 

In a memo dated July 11, 1977, the Executive Assistant 
to the Mayor advised that the Speaker's Office in the B.C. Legislatui 
had requested the City to offer suitable hospitality for visiting 
Commonwealth Parliamentarians. The suggestion was made that 
the City might appropriately host a "Farewell Dinner" on 
September 14, 1977. 

MOVED by Aid. Bellamv 

THAT the City host a "Farewell Dinner" on the evening of 
September 14, 1977 tor rhe visiting Commonwealth Parliamentarians 
at an estimated cost of $1,500. 

- LOST 

(Aldermen Brown, Gerard, Marzari, Puil and Rankin opposed) 


CITY MANAGER'S AND OTHER REPORTS 

A. CITY MANAGER'S 
GENERAL REPORT 
JULY 8, 1977. 


Works & Utility Matters 
(July 8, 1977) 


The 

Council considered this report, which contains six 

clauses , 

identified as follows: 

CI. 

1. 

Closure of 6th Avenue between Trimble and 



Discovery Streets. 

CI. 

2. 

Closure of Portion of Northside of Broadway, 



West of Brunswick Street. 

CI. 

3. 

Tender No. 35-77-3 - Bulldozers. 

CI. 

4. 

Tender No. 3 9-77-2 - Fire Apparatus. 

CI. 

5. 

Tender Awards. 

CI. 

6. 

Tender No. 773 - Street Pavement & Curb. 
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ENQUIRIES AND OTHER MATTERS (cont 'd) 


Alderman Calder - 
Noise Pollution 


enquired whether the Regional District 
would be assuming the responsibility 
for noise pollution. 

The enquiry was answered to the effect 
the District authorized a study of noise 
pollution in the metropolitan area. 


Alderman Calder - referred to Sign By-law 2341 provision, 

Plywood Signs Section 3, that signs over streets must 

be illuminated and enquired why such 
signs must be illuminated. 

The enquiry was answered by Commissioner 
Ryan . 


Alderman Rankin - enquired of the status of the report 

Bicycle Registration required of the Board of Administration 

in the matter of bicycle registration. 

The Board of Administration was unable 
to advise at this time. 


Alderman Broome - advised he would be accompanying a 

Social Service Matters UBCM delegation to Victoria to meet 

with the Minister for the purpose of 
filing the UBCM brief regarding welfare 
payments and assessments against the 
municipalities. The Alderman stated 
that he would endeavour to obtain copies 
of the brief for members of Council 
following the presentation. 


Alderman Wilson - reiterated an enquiry made on 

Maintenance of Boulevard: September 29, 1970, in respect of 
Boundary Road north of maintenance of boulevards and requesting 

Hastings Street in particular a report from the City 

Engineer as to responsibility for 
maintaining the boulevard on Boundary 
Road, north of Hastings Street. 

The Deputy Mayor directed the enquiry 
to the City Engineer. 


Regular Council, July 12, 1977. 

CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

VJorks & Utility Matters 
(July 8, 1977) 

Closure of 6th Avenue between 
Trimble and Discovery Streets. 
(Clause 1) 


MOVED by Aid. Ford 

THAT the recommendation of the City Manager, contained in 
this clause be approved, subject to the School Board maintaining 
continual access through this portion of 6th Avenue, for local 
residents . 

- CARRIED UNANIMOUSLY 


Clauses 2-6 inclusive 

MOVED by Aid. Puil 

THAT the recommendations of the City Manager, as contained 
in clauses 2, 3, 4 and 6, be approved, and clause 5 be received 
for information. 

- CARRIED UNANIMOUSLY 


Harbours & Parks Matters 
(July 8, 1977) 

The Council considered this report, which contains two 
clauses, identified as follows: 

CI. 1. Jericho Beach Property 

Cl. 2. Campers Parked in Kitsilano Point Area. 


Jericho Beach Property 
(Clause 1) 


MOVED by Aid. Brown 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 

Campers Parked in Kitsilano 
Point Area 

(Clause 2) 


MOVED by Aid. Puil 

THAT the City of Vancouver negotiate with the Greater 
Vancouver Regional District for the provision of a recreational 
campsite to accommodate tourists in the Lower Mainland. 


- CARRIED UNANIMOUSLY 


Regular Council, July 12, 1977 


i 


11 


CITY MANAGER'S AND OTHER REPORTS (Cont'd) 


Building & Planning Matters 
( July 8 , 1977) 


The 

Council considered this report, which contains seven 

clauses , 

identified as follows: 

Cl. 

1. 

Moratorium on Strata ^ritle Conversions. 

CI. 

2. 

5335 Commercial Drive. 

Cl. 

3. 

Heritage Building Alterations - C.P.R. Station. 

Cl. 

4. 

Rezoning Application: West Side of Dumfries St. 



between Kingsway and East 22nd Avenue. 

Cl. 

5. 

7021 Prescott Street- D.P.A. No. 78016. 

Cl. 

6. 

Cedar Cottage N.I. P. Appropriation: 



Brewers Park: Stage III. 

Cl. 

7. 

Husky Oil Operations Ltd. Self -Serve Gas Station 



at 3301 West 16th Avenue. 


Moratorium on Strata Title Conversions 
(Clause 1) 


MOVED by Aid. Rankin 

THAT the ban on Strata Title conversions be made a continuing 
policy of Council, except in those cases where fewer than 10% 
of the polled tenants object to the conversion, then the 
moratorium shall not apply. 

- CARRIED UNANIMOUSLY 


Clauses 2-6 inclusive 

MOVED by Aid. Ford 

THAT the recommendations of the City Manager, as contained 
in clauses, 3, 4, 5 and 6 be approved and clause 2 be received 
for information. 

- CARRIED UNANIMOUSLY 


Husky Oil Operations Ltd., 
Self-Serve Gas Station at 
33 01 West 16th Avenue. 
(Clause 7) 

MOVED by Aid. Ford 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 

- CARRIED 

(Alderman Rankin opposed) 


Licenses & Claims Matters 
(July 8 , 1977) 

The Council considered this report, which contains two 
clauses, identified as follows: 

Cl. 1. Driving Instruction Cab. 

Cl. 2. Claim No. 17561 - Small & Boyes. 

Clauses 1 and 2 . 

MOVED by Aid. Brown 

THAT the recommendations of the City Manager, as contained 
in clauses 1 and 2 of this report, be approved. 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S & OTHrU REPORTS (Cont'd) 


Fire & Traffic Matters 
(July 8, 1977) 

The Council considered this report, which contains three 
clauses, identified as follows: 

CI. 1. Street Closure in Gastown to Accommodate Bicycle 
Races . 

CI. 2. Closure of Exhibition Park Before, During 

and After the Pacific National Exhibition, 1977 

CI. 3. Sidewalk Cafes. 


Street Closure in Gastown to 
Accommodate Bicycle Races 
(Clause 1) 


When considering this clause Council noted a letter dated 
July 11, 1977, from the Gastown Historic Area Coordinating 
Committee requesting permission to serve alcoholic beverages 
in conjunction with the service of food, during the street 
closure on August 1, 1977, for the bicycle races. 

MOVED by Aid. Ford 

THAT permission be given to the Gastown Historic Area 
Coordinating Committee to close those sections of Gastown detailed 
in the Manager's report dated July 8, 1977 from 10. a.m. to 10. p.m. 
on Monday, August 1, 1977, subject to the following conditions: 

1. The Gastown Historic Area Coordinating Committee 
enter into an arremgement satisfactory to the 
Director of Legal Services indemnifying the City 
against all claims that may arise from the proposed 
closure. Such indemnity to be in the form of 
Insurance in which the City of Vancouver is named 
Insured . 

2 . The cost of any street cleaning required over and above 
normal street cleaning be borne by the applicant. 

3. The cost of temporary traffic controls be borne by 
the applicant. 

4 . Any food concessions be approved by the City Health 
Department . 

FURTHER THAT Council indicate to the Liquor Administration 
Branch that it has no objection tc the issuance of a liquor 
permit to tl-e Gastown Historic Area Coordinating Committee on 
Monday, August 1, 1977, subject to the following conditions: 

a. Approval by the Chief Constable. 

b. The applicant obtaining all necessary permits, 
including a special event liquor permit from 
the Liquor Control and Licensing Branch. 

c. Proper supervision by the organizers. 


- CARRIED UNANIMOUSLY 
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13 


Fire & Traffic Matters 
(July 8, 1977) (Cont'd) 

Closure of Exhibition Park Before, 
During and After the P.N.E. 1977. 
(Clause 2) ' 


MOVED by Aid. Puil 

THAT the recommendation of the City Engineer contained in 
this clause be approved: 

FURTHER THAT Council grant permission to the P.N.E. to 
close Exhibition Park in future years from seven days prior to 
the Pacific National Exhibition to four days following it. 

- CARRIED UNANIMOUSLY 

Sidewalk Cafes 
(Clause 3) 

MOVED by Aid. Puil 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 


Finance Matters 
(July 8, 1977) 

The Council considered this report, which contains three 
clauses, identified as follows: 

CI. 1. Analysis of 1977 Property Tax Roll for 

Single-Family Residences. 
Cl. 2. Downtown Parking Corporation Operation of 

City-Owned Parking Lots. 
Cl. 3. Grant in Lieu of Taxes - St. Sava Serbian 

Eastern Orthodox Church. 


Clauses 1 and 2 . 

MOVED by Aid. Brown 

THAT clauses 1 and 2 of this report be received for 
information . 

- CARRIED UNANIMOUSLY 


Grant in Lieu of Taxes - St. Sava 
Serbian Eastern Orthodox Church 
(Clause 3) 

The Mayor requested and received permission to be 
excused from voting on this issue, due to conflict 
of interest. 

MOVED by Aid. Puil 

THAT the recommendation of the City Manager contained 
in this clause, be approved. 

- CARRIED 

(Alderman Gerard opposed) 

The Mayor requested the City Manager to report to Council 
on eligibility requirements for churches with respect to tax 
exemption, or grants in lieu thereof. 


Rc^jular Council, July 12, 1977 

CITY MANAGER'S AND OTHER REPORTS (Cont ' d) 


Property Matters 
(July 8, 1977) 

The Council considered this report, which contains six 
clauses, identified as follows: 

CI. 1. Sale of Property - S/S 800 Block East Hastings St. 

N/W Corner 22nd Avenue and 
Beatrice Street. 

Sale of House & Land - 3417 Porter Street. 
Cl. 2. Sale of City Land - 8 00 Block Richards, N/W 

Corner of Smithe and Richards Streets. 
Cl. 3. Consent to Assign Lease - 88 9 Seymour Street. 
Cl. 4. Assignment of Lease - 1830 West 5th Avenue 

(McLaren Electric Building) 
Cl. 5. Lease of Portion of Cambie Street. 
Cl. 6. Chatham Steel Ltd., Lease - Rental Review 


Clauses 1-6 inclusive 

MOVED by Aid. Puil 

THAT the recommendations of the City Manager, as contained 
in clauses 1, 2, 3, 4, 5 and 6 of this report, be approved. 

- CARRIED UNANIMOUSLY 


B. Rezoning Application: 

East Side of Arbutus Street 

from West 13th to West 14th Aves . 

MOVED by Aid. Puil 

THAT the recommendation of the City Manager, as contained 
in this report, be approved, and, therefore, the whole matter 
be referred direct to a Public Hearing. 

- CARRIED UNANIMOUSLY 


I. Report of Standing Committee 
on Community Services 
(June 23, 1977) 


The Council considered this report which contains four 

clauses, identified as follows: 

Cl. 1. Emergency Services Committee. 

Cl. 2. Inspectors for Enforcement of Lodging House By-law. 

Cl . 3. Street Improvements in the Downtown Eastside. 

Cl. 4. Name of Hostel at 124 Dunlevy Avenue. 


Clauses 1, 3 & 4. 

MOVED by Aid. Rankin 

THAT the recommendations of the Committee, as contained 
in clauses 1, 3 and 4 of this report, be approved. 


- CARRIED UNANIMOUSLY 
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STANDING COMMITTEEvS AND OTHER REPORTS (Con t 'd) 


Report of Standing Committee 
on Community Services 
(June 23, 1977) (Cont'd) 

Inspectors for Enforcement of 
Lodging House By-law 
(Clause 2) 


MOVED by Aid. Rankin 

THAT recommendation 'A' of the Committee be deferred to 
the next meeting of Council to permit the City Manager an opport- 
unity to investigate and report back on the workload of all 
Health Inspectors: 

FURTHER THAT recommendation 'B' of the Committee be approved. 

- CARRIED UNANIMOUSLY 


II. Report of Standing Committee 
on Community Services 
(June 30, 1977) 

The Council considered this report which contains four 
clauses, identified as follows: 

Cl. 1. Fire By-law Enforcement in the Core Area - 
Castle Hotel, 750 Granville Street and 
Hotel Vancouver, 900 West Georgia Street. 

Cl. 2. Future of the Wicklow Hotel, 1516 Powell Street. 

Cl. 3. Insurance on Contents of City-Owned Frame 
Rooming Houses. 

Cl. 4. Further Allocation of POSER Funds for Childrens Place, 


Clauses 1-4 inclusive 

MOVED by Aid. Rankin 

THAT the recommendations of the Committee, as contained in 
clauses 1, 2, 3 and 4 of this report, be approved. 

- CARRIED UNANIMOUSLY 


III. Report of Standing Committee 
on Planning and Development. 
(June 30, 1977) 

The Council considered this report which contains four 
clauses, identified as follows: 

Cl. 1. Kitsilano Design Guidelines. 

Cl. 2. Report on the 1977 N.I. P. Selection & Administration, 
Cl. 3. Grandview-Woodland N.I. P.: Concept Plan and 

Implementation Stage Administration. 
Cl. 4. By-Laws Review Program - Stage 1 Housekeeping 

Amendments . 


Cont'd. . . 


Roqular Council, July 12, 1977. ....... 

S TAN D INC COMM I 'I'T !■: K S AND OTHKR RKPORTS (Cont'd) 


Report of Standing Committee 
on Planning & Development 
(June 30, 1977) (Cont'd) 


Clauses 1, 3 and 4. 

MOVED by Aid. Brown 

THAT the recommendations of the Committee, as contained in 
clauses 1, 3 and 4 of this report, be approved. 

- CARRIED UNANIMOUSLY 

Report on 1977 N.I. P. 
Selection and Administration 
(Clause 2) 


For Council action on this clause see page 4. 


RISE FROM COflMITTEE OF THE WHOLE 

MOVED by Aid. Bellamy 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bellamy 
SECONDED by Aid. Puil 

THAT the report of the Committee of the V-7hole be adopted. 

- CARRIED UNANIMOUSLY 


MOTIONS 

A. Allocation of Lands for Lane Purposes 

(Portion of Amended Lot 4, 
Block 58, D.L. 302, Plan 516) 

MOVED by Aid. Rankin 
SECONDED by Aid. Puil 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for lane purposes, the following described lands; 

1. The West 20 feet of the north 22.25 feet of Amended 
Lot 4 (see 334085-L) Block 58, District Lot 302, 
Plan 516. The same as shown outlined red on a plan 
prepared by Noel E. Peters, B.C.L.S., dated June 3, 
1977 and marginally numbered LF 8314, a print of 
which is hereunto annexed. 

AND WHEREAS it is deemed expedient and in the public 
interest to accept and allocate the said lands for lane purposes. 

BE IT THEREFORE RESOLVED THAT the above described lands 
so conveyed be, and the same are hereby accepted and allocated 
for lane purposes, and declared to form and constitute portions 
of lane. 


- CARRIED UNANIMOUSLY 
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MOTIONS (Cont'd) 


1 . Local Improvement Relief 

MOVED by Aid, Gerard, 
SECONDED by Aid, Puil 

THAT WHEREAS Council on February 22, 1977, did not approve 
the recommendation of the City Manager 'that the properties on 
the projects by Petition, Items 17 & 18 of Schedule 436, being 
the 500 and 800 Blocks East 11th Avenue, (Court of Revision, 
May 13,. 197 6) be given the equivalent relief under Section 67 
of the By-law, (This paving having been installed in September 
1976) ; 

AND WHEREAS the Mount Pleasant N,I,P, Committee had 
recommended that these blocks be given the same local improvement 
relief as other projects within the area (between 20% and 25%) 
and had included these blocks within the N,I,P, Local Improvement 
allocation of $475,000; 

AND WHEREAS by not granting this relief to the residents 
of the 500 and 8 00 Blocks East 11th Avenue, an anomaly is created 
within the area; 

THEREFORE BE IT RESOLVED THAT the properties on the projects 
by Petition, Items 17 & 18 of Schedule 436, Court of Revision, 
May 13, 1976, be given the equivalent relief as other local 
improvement projects in the Mount Pleasant N,I.P. area under 
Section 67 of the Local Improvement Procedure By-law, 


- CARRIED UNANIMOUSLY 


ENQUIRIES AND OTHER MATTERS 


Alderman Ford - ^ 
Problems with Sidewalk Outside 
Marathon Cafe, 3100 Block West 
Broadway 


requested that the City 
Engineer investigate 
and report back on problems 
pedestrians have negotiating 
the narrow sidewalk outside 
the Marathon CaCo, 


The Mayor so directed. 


Alderman Rankin - 
Newspaper Coin Boxes on 
City Streets 


advised that he had received 
a query as to why only the 
daily newspapers are permittee 
to locate coin boxes on City 
Streets, The City Manager 
replied that in order to 
prevent proliferation of 
newspaper coin boxes, the Cit^i 
Engineer will only permit 
these boxes to be used by dail 
newspapers , 

Reference was then made to the 
fact that although the papers 
only cost twenty cents, and 
these coin boxes have a slot 
for quarters no provision is 
made to provide the customer 
with change. The Mayor 
indicated he would write to 
the newspapers concerned on 
this matter. 


Cont'd. 
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ENQUIRIES AND OTHER MATTERS (Cont'd) 


Alderman Rankin - 
Use of the Orpheum or Queen 
Elizabeth Theatre for a 
Demonstration against the 
Abolition of the Vancouver 
Resource Board 


advised that a number of 
organizations and individuals 
intend staging a protest march 
and rally on Saturday, July 23 


1977 with respect to the 
proposed abolition of the 
Vancouver Resource Board. 


MOVED by Aid. Rankin 

THAT Council approve a grant in lieu of rental of either 
the Orpheum or Queen Elizabeth Theatre on Saturday, July 23, 1977, 
from 11:00 a.m. to 4:00 p.m. to Mr. Fenwick, Chairman of the 


(Aldermen Bellamy, Gerard, Puil and the Mayor opposed) 

MOVED by Aid. Marzari 

THAT Council sponsor a public meeting within the next 
few weeks on the proposed abolition of the Vancouver Resource 
Board. 


(Aldermen Bellamy, Brown, Ford, Gerard, Gibson, Kennedy, 
Puil and the Mayor opposed.) 


The Council adjourned at 5:50 p.m. 


Vancouver Resource Board. 


- LOST NOT HAVING 

RECEIVED THE REQUIRED 
MAJORITY. 


- LOST 


The foregoing are Minutes oS the Regular Council Meeting 
of July 12, 1977, adopted oh July 26, 1977. 


MAYOR 
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NOTICE OF MOTION 


Time of Commencement: 
Council Meetings 


Alderman Phillips submitted the following Notice of Motion: 

MOVED by Aid. Phillips, 

THAT WHEREAS Council meetings often run short of time on 
Tuesday afternoons with the result that important matters are not 
given proper consideration; 

THEREFORE BE IT RESOLVED THAT Council begin its meetings at 
9:00 A.M. rather than 9:30 A.M. 


(Notice) 


Notice was recognized by the Chair. 


The Council adjourned at approximately 4:55 p.m. 


The foregoing are Minutes of the Regular Council 
meeting of November 3, 1970. 
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MANAGER'S REPORT 

July 5, 1977 


TO: Vancouver City Council 

SUBJECT: 1130 West Pender Street - Development Permit Application 

#69229 - Park Plaza 

CLASS IF ICAT ION : INFORMAT ION 


The Director of Permits and Licenses reports as follows: 


"City Council at its; June 14, 1977, meeting, passed the 
following motions: 


•MOVED 

THAT the Development Permit Application to demolish 
Park Plaza, 1130 West Pender Street, be granted on 
condition that the site be made presentable to the 
satisfaction of the Director of Planning and not to 
be used as a parking lot. 

(deferred) 


MOVED 

THAT the foregoing motion by Alderman Puil be de- 
ferred to one month until a report is received by 
Council on the condition of the building relative 
to public hazard. 

Carried • 

An inspection by the City Building Inspector on July 5, 
1977, indicated that the building is reasonably boarded 
up and since the building is not being used, that it 
does not represent a hazard to the public at this time. 
It was noted that recent break- ins and vandalism had taken 
place indicating that close supervision of the building is 
required. The building shows signs of deterioration and 
would need extensive renovation and alteration to even 
satisfy the minimum safety requirements." 


The City Manager submits the report of the Director of Permits 
and Licenses for Council's INFORMATION. 


FOR COUNCIL ACTION SEE PAGE(S) igB. 
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MANAGER'S REPORT, JULY 8, 1977 (WORKS: Al-1) 


WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 

RECOMMENDATIONS ; 

1. Closure of 6th Avenue between Trimble Street and Discovery Street Adjacent 
to Lot 5 (Explanatory Plan 5840). Block 140, D.L. 540, Plan 4833 

The City Engineer reports as follows: 

"An application has been received from the Board of School Trustees to pave 
6th Avenue from Trimble Street easterly and use the area for parking for both the 
adjacent Queen Mary School and Day Care Centre as well as providing a sidewalk 
and crosswalk to safeguard children. 

At present only the westerly portion of 6th Avenue is open and serves as 
access to the school, day care centre and the adjacent park. 

I RECOMMEND that all that portion of 6th Avenue shown hatched on the 
attached sketch be closed, stopped up and leased to the School Board subject to 
the following conditions: 

(a) The lease to be for 20 years at a nil rental and subject to review every 
5 years. 

(b) Any construction or change of grade on the portion of road so closed to 
first be approved by the City Engineer. 

(c) The closed road to be returned to the street system if required by the 
City Engineer 

(d) A right-of-way for utilities to be retained over the entire street so 
closed. 

(e) All costs to effect the closure and proposed development to be borne by 
the School Board. 

(f ) All costs to relocate utilities including street lighting, if required 
now or in the future to be borne by the School Board. 

(g) Any agreement to be satisfactory to the City Engineer and Director of 
Legal Services. 

The City Manager RECOMMENDS that the foregoing recommendation of the 
City Engineer be approved. 

2. Closure of Portion Northside of Broadway West of Brunswick Street - 
Adjacent to Lot 9, Except the South 10 Feet Now Road, Block 54, D.L. 200A, 
Plan 197 


The City Engineer reports as follows: 

"An application has been received to purchase the south 10 feet of Lot 9, 
Block 54, District Lot 200A, Plan 197, which is presently established as road. 

The applicant wishes to consolidate this strip with his abutting land. The 
required widening of Broadway was taken from the south side at this point. 
Therefore, the south 10 feet of Lot 9 is no longer required for highway 
purposes. 

There is a building line over the south 10 feet of Lot 9. The Director 
of Planning has been requested to delete this building line as it is no 
longer required. 

I RECOMMEND that the south 10 feet of Lot 9, Block 54, District Lot 200A, 
be closed, stopped up and conveyed to the abutting owner subject to the 
following conditions: 
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MANAGER'S REPORT, JULY 8, 1977 (WORKS: Al-2) 

Clause #2 continued : 


(a) The value of the portion of road to be closed to be $10,000 in accordance 
with the recommendation of the Supervisor of Properties. 

(b) The closed portion of road to be consolidated with the balance of Lot 9. 

(c) The sale to be subject to the deletion of the building line affecting 
this portion of the north side of Broadway." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
City Engineer be approved. 

i ****** * 


3 . Tender No. 35-7 7-3 - Bulldozers 

The City Engineer and the Purchasing Agent report as follows : 

"Tenders for the above were opened on May 16, 1977, and referred to the City 
Engineer and Purchasing Agent for report. 

A working copy of the tabulation is on file in the office of the Purchasing 
Agent . 

Funds for this purchase are provided in the Equipment Plant Replacement 
Account . 

This tender called for prices for two units and the award has been split 
between two suppliers. One unit was referred to the City Manager for award. 
The second unit is being reported to Council because the value of the contract 
is in excess of $100,000. 

Seven bids were received from five bidders . Bid Nos . 1 to 4 do not meet 
specifications . 

We recommend acceptance of the lowest bid to meet specifications (Bid No. 5) 
from Finning Tractor & Equipment Ltd. for one Caterpillar Model D7G Bulldozer 
complete with a service contract offered in the tender. The purchase cost is 
$71,232.00 ($95,232.00 less $24,000.00 trade-in plus 7% P.S.T. ) and the service 
contract is at the rate of $8.60 per operating hour." 

The City Manager RECOMMENDS that the above recommendation of the City 
Engineer and Purchasing Agent be approved. 

4 . Tender No. 39-7 7-2 - Fire Apparatus 

The City Engineer, Fire Chief and Purchasing Agent report as follows: 

"Tenders for the above were opened on May 16, 1977 and referred to the 
City Engineer, Fire Chief and Purchasing Agent for report. 

A working copy of the tabulation is on file in the office of the Purchasing 
Agent. Tender numbers refer to the relative position of the bids in ascending 
order of price. 

Funds for this purchase have been approved in the 1977 Supplementary 
Capital Budget. 

This tender called for two items: 

Item 1 - 1050 IGPM Triple Combination Pumper Truck. 

Item 2 - Combination 100-foot Aerial Ladder and 625 IGPM Pumper Truck. 
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(WORKS: Al-3) 


Clause #4 continued ; 


Funds have been provided for the purchase of one unit in Item 1 and two units 
in Item 2. 


Because of the number of bids received and price concessions offered if 
all three units are purchased from one bidder. Item 2 was considered first. 

Item 2 - Combination 100-foot Aerial Ladder and 625 IGPM Ptunper Truck 

Bids were received from three suppliers. Prices were called for both 
single axle and tandem axle chassis to allow us to compare prices versus 
advantages of one over the other. 

The low bid. Bid No. 1, from Silver Line Fire Equipment ($152,227.00 each) 
is not acceptable because: 


1. The body offered cannot accommodate a 3-section 50-foot ground 
ladder as specified. 

2. An air throttle control is not offered at the pump operator's 
control console as specified. 

3. Access to the two storage areas for the 500 feet of 2-1/2 inch 
hose are from the side of the truck instead of the rear of 
truck as specified. 

4. The rung spacing on the 100-foot aerial ladder is 12-7/16 inches 
on center line instead of 14 inches as specified. 

5. The ladder rungs are not circular in cross-section as specified. 

6. The controls for the four stabilizer legs are not located on 
top of the truck to give operator full view of the four 
stabilizers as specified. 


Bid No. 2, from Howard Distributors Ltd., offered both tandem axle chassis 
and single axle chassis. As the tandem axle chassis does not provide any 
operating advantage except for an improved weight distribution, we will be 
recommending purchase of the single axle chassis at a cost savings of almost 
$6,000 per unit. 

We recommend acceptance of the low bid to meet specifications. Bid 
No. 2, from Howard Distributors Ltd., for two combination 100-foot Aerial Ladder 
and 625 IGPM pumper trucks at a total cost of $321,426.00 ($160,713.00 each) plus 
7% P.S.T. 

Item 1 - 1050 IGPM Triple Combination Pumper Fire Truck 

Six different suppliers presented a total of 13 different bids using 
alternative makes of chassis. Also, some of the bidders offered price reductions 
if they received an order for all three units. Howard Distributors Ltd., the 
recommended bidder in Item 2, offered a reduction of $12,000.00 if the three units 
were ordered. This price reduction alters the Howard Distributors' bid in Item 1 
from Bid No. 6 @ $84,124.00 to Bid No. 1 @ $72,124.00. The full $12,000.00 price 
reduction has been credited to Item 1 as Item 2 was decided on specification 
requirements and the reduction in bid price is only applicable if all three units 
are purchased from Howard Distributors Ltd. The bid offered by Howard Distributors 
Ltd. meets specifications and is acceptable. 

We rfecommend acceptance of the low bid from Howard Distributors Ltd. for 
one only 1050 IGPM Triple Combination Pumper Fire Truck at a total cost of 
$72,124.00 ($84,124.00 less $12,000.00 volume discount) plus 7% P.S.T." 

The City Manager RECOMMENDS that the above recommendations of the 
City Engineer, Fire Chief and Purchasing Agent be approved subject to a contract 
satisfactory to the Director of Legal Services. 
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5 . Tender Awards 


The Purchasing Agent reports as follows: 

"In accordance with Council policy contracts for the following supplies 
were awarded by the City Manager/authorized City Officials: 

Auctioneering Services for a 2 Year Period 
Fire Hose 

Street Lighting & Traffic Signal Steel Poles 
Supply of Elec. Wire, Cable & Conduit 

Supply & Delivery of Sewers & Waterworks Grey Iron Castings 

Pickup Trucks 

Chocolates 

Circular Bracing 

Trucks 

Copies of the details of these tender awards are attached. " 

The City Manager submits the foregoing report for Council's INFORMATION. 


RECOMMENDATION 

6. Tender 773 - Street Pavement & Curb 


The City Sigineer reports as follows: 

"Tenders for the above were opened on July 5th, 1977 and referred 
to the City Ihgineer for tabulation and report to the City Manager. 

All tenders have been checked and are in order. Tabulations of total 
amounts bid, unit prices for major items of work included in these tenders, 
and a "Streets Contracts Cost Index" graph is available to Council members 
in the office of the City Clerk. 

These bids are unit priced based on quantity estimates supplied by 
the Department; therefore, the total costs of these contracts may vary accord- 
ing to actual quantities measured during construction. Also certain of the 
street paving projects within this contract are Local Improvement projects 
being advanced to a Court of Revision on July 26, 1977» and so quantities may 
vary as a result of this Court. 

The City Ehgineer recommends, that, subject to the proceedings of the 
Court of Revision and subsequent approval of Council: 

(a) a contract be awarded to the low tenderer as follows: 

Contract 773 - Street Pavement and Curbs 

Jack Cewe Ltd. 
Post Office Box 1100 
1850 Hillside Avenue 
Coquitlam, B. C. 
V3J 6Z7 

for the amount bid, namely, $1,4^1,575.90 

(b) Contracts satisfactory to the Director of Legal Services be 
entered into. 

(c) The bid bonds of the unsuccessful tenderers be returned." 

The City Manager RECOMMENDS that the above recommendation of the 
City Ehgineer be approved. 

FOR COUNCIL ACTIOfJ SEE PAGE(S)#i..fi.?/. 
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HARBOURS & PARKS MATTERS 


RECOMMENDATION 


1. 


Jericho Beach Property 


The Director of Legal Services reports as follows: 

"Under the provisions of the agreement between the 
Government of Canada and the City, the Government 
transferred to the City Lot 5, District Lots 448 and 
538 and Lot 6, District Lot 538, Plan 139 77, for public 
road purposes. On August 26, 1975, Council agreed to 
quit claim its (interest in Lots 5 arid 6 in consideration 
for the Government delivering to the City letters patent 
to the said lots for public park and recreation purposes. 

We have now received a letter dated 21 June, 1977, from the 
Director General, Properties and Utilities, National 
Defence Headquarters, Ottawa which reads, in part, as 
follows :- 

"This department is prepared to co-operate in this 
proposal which will involve promoting a submission 
to the Governor in Council for the necessary 
executive authority and arranging for completion 
of the new grant of Letters Patent. However, in 
view of the anticipated additional administration 
involved in processing and documenting this change, 
it is considered that the Crown's out of pocket 
expenses should be borne by the grantee. These are 
estimated to be $1,000.00." 

IT IS RECOMMENDED that Council approve the expenditure of 
not more than $1,000.00 for the out-of-pocket expenses of 
the Government of Canada in processing and documenting 
the change in the purposes of Lot 5, District Lots 448 
and 538 and Lot 6, District Lot 538, Plan 13977, Vancouver, 
B.C. from "public road purposes" to "public park and 
recreational purposes" - chargeable to Sundry Legal and 
Technical Costs Account Number 7090-953." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Director of Legal Services be approved. 


CONSIDERATION 


2 . Campers Parked in Kitsilano Point Area 


The following report has been received from the Medical Health Officer 


"A petition from the residents in the Kitsilano Point area was forwarded 
to this Department by the Engineering Department for consideration and 
possible action. 

The City of Vancouver is lacking tourist accommodation for recreational 
vehicles, and to our knowledge there is only limited accommodation for 
recreational vehicles in West Vancouver and Surrey municipalities. Our 
investigation indicates that many cities now have provided public areas 
to accommodate recreational vehicles. 


Cont'd 
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The Health Department has been receiving an increasing number of complaints 
in recent years regarding the overnight use of beach front property by 
tourists who arrive here in vehicles and find no alternative accommodation 
available to them. Our inspections have found that the conplaints contained 
in the petition are valid. 

Enforcement action regarding the use of these public areas is almost 
impossible since a great number of vehicles are involved. 

The Superintendent of Parks advises that there are no locations in Vancouver 
parks or beaches that are suitable for this purpose. 

The Medical Health Officer offers the following suggestion, for Council's 
consideration: 

The City of Vancouver negotiate with the Greater Vancouver Regional 
District for the provision of a recreational campsite to acoimiodate 
tourists in the Lower Mainland. It is felt that the location of such 
accommodation need not be within the City boundaries" 


The City Manager submits the foregoing report of the Medical 
Health Officer for the CONSIDERATION of Council. 


FOR COUNCIL ACTION SEE PA6E{S) Jif.2[ 
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BUILDING AND PLANNING MATTERS 

RECOMMENDATION ; 

1. Moratorium on Strata Title Conversions 
The Director of Planning reports as follows: 

'On June 26, 1973, City Council resolved:- 

'That a moratorium of one year be placed on approval of Strata 
plans for apartment conversions.' 

This moratorium has been extended annually with two amendments: 

On February 19, 1974, City Council added the one exception - 
•That where at least 90% of the tenants in a rental accomm- 
odation request a conversion, it be considered.' 

On June 15, 1976, City Council altered the one exception to 
read - 'except in those cases where fewer than ^0% of polled 
tenants object to the conversion, then the moratorium shall 
not apply. ' 

The Director of Planning is responsible for reporting all conversion 
applications to City Council and his experience indicates that the 
present wording of the moratorium does ensure that an applicant cannot 
seek a conversion without his tenants' knowledge or over their objections.' 

RECOMMENDATION : The Director of Planning recommends the following: 

That the moratorium on Strata Title conversions be extended for a further 
year beyond the expiry date of June 26, 1977 to June 26, 1978, except in 
those cases where fewer than 10% of polled tenants object to the conversion, 
then the moratorium shall not apply." 

In view of the satisfactory experience with present policies, 
the City Manager RECOMMENDS that the ban on conversions be made 
permanent except in those cases where fewer than 10% of polled 
tenants object to the conversion. 

INFORMATION ; 

2. 5335 Commercial Drive 

Mr. A. Biczak of 1784 East 37th Avenue has complained about 
the withholding of enforcement action in respect of a dwelling 
unit in the basement of the above building. 

The Director of Permits and Licenses reports as follows: 


"Originally our Inspection Services reported that the basement at 

5335 CCHmnercial Drive contained a separate dwelling unit 
which was occupied. The report showed that while the accom- 
modation did not comply in all respects with the By-laws, 
that it was still a fair quality unit. 

Notification was sent to the owner requesting that the use 
of the building be restored to a one family dwelling but re- 
inspection found that nothing had been done. Routine enforce- 
ment action was commenced but a recheck found that the property 
had been sold. 

A notice was sent to the new owner requesting that the use of 
the building be restored to a one family dwelling but a re- 
check found that the property had been sold for a second time. 


Cont'd . 
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Before notification was sent to the latest owner, the tenant 
occupying the basement dwelling unit made an application for 
consideration under the Hardship Policy. On April 28, 1977, 
the Hardship Committee considered this application and recom- 
mended that it be approved. The Committee noted that the 
tenant was a single parent supporting three children and 
receiving a total income of $643 per month. This income is 
below the minimum standard in the guidelines adopted by Council 
on May 10, 1977. 

On June 16, 1977, reinspection found that the basement dwelling 
unit was occupied by the saime tenant approved by the Hardship 
Committee. The report further stated that building alterations 
without permit were being made to the main floor and that the 
attic is now occupied as a separate housekeeping unit. Notifi- 
cation will be sent to the registered owner with respect to the 
By-law violations on the main and attic floors." 


The City Manager submits the report of the Director of Permits 
and Licenses for Council's INFORMATION. 


RECOMMENDATION ; 

3. Heritage Building Alterations — C.P.R. Station 

The Director of Planning reports as follows: 

"On December 17, 1974, Council designated the C.P.R. Station 
as a Heritage Building. Under the provisions of the Designa- 
tion By-law, no alterations to the exterior may be carried 
out without Council's approval. A Development Permit Applica- 
tion has been made for alterations to the building which would 
include replacing the doors on the south and west facades, and 
painting and repairs of portions of the north facade. 

On May 30, 1977, the Heritage Advisory Committee discussed the 
Application and recommended approval. 

The Development Permit Application has been seen and cleared 
by the regular City departments and is now ready for issuance 
subject to Council's approval. 

The Director of Planning recommends approval of the proposed 
alterations to the C.P.R. Station." 

The City Manager RECOMMENDS that the recommendation of the Director 
of Planning be approved. 

4. Rezoning Application: 

West Side of Dumfries Street Between 
Kingsway and East 22nd Avenue ■ 

The Director of Planning reports as follows: 

"An application has been received from Mr. D.A. Copp, 
requesting an amendment to the Zoning and Development 
By-law No. 3575 ^hereby the west side of Dumfries Street 
between Kingsway and East 22nd Avenue, Lots 8, 9, and 10 
of Lot 6, Blocks 2 and 4, D.L. 352, Plan 2441, be rezoned 
from (RS-IA) One-Family Dwelling District to (C-2) 
Commercial District for the purpose of: 


'Developing a three storey building - bank and stores on 
the main floor with residential on the 2nd and 3rd floors.' 

Plans submitted along with the application and discussions with the 
applicant indicate a proposed development incorporating the site, 
the closed lane to the south and Lots 3 to 7 inclusive immediately 
to the south fronting onto Kingsway." 

Cont'd . . 
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Site Description 

The irregularly-shaped site is located on the west side of Dumfries Street between 
Kingsway and East 22nd Avenue and is bounded on the north, west and south by City 
lanes. The site has a frontage along Dumfries Street of 139 feet and measures 33 
feet along the lane to the west and 180 feet along the lane to the south, producing 
a total site area of 12,729 square feet (See Appendix A). 

The site is zoned (RS-IA) One- Family Dwelling District (enacted March 15, 1977) and 
is presently vacant although remnants of former foundations and a variety of bush 
and trees exist on the site. At present the site is approximately 10 feet above 
the elevation of Dumfries Street and retaining walls, approximately 5 feet in height 
and in need of repairs, support the change in elevation along Dumfries Street and a 
portion of the lane to the north. 

The lane to the south, while not officially closed, has not been developed by the 
City. 

The lands immediately to the south of the site across the undeveloped City lane 
are zoned (C-2) Commercial District and are vacant. The applicant intends to 
consolidate Lots 3-7 fronting onto Kingsway with a portion of the City lane and 
the lands for which rezoning has been requested. Submitted along with the 
application was a letter and sketch plan from the Deputy Engineer dated 
January 27, 1977 indicating favourable recommendation of the proposed lane closure 
and subsequent consolidation subject to dedication of a westerly portion of the 
site adjoining the lane. (See Appendices B and C). 

The lands to the west and southwest of the site and fronting onto Kingsway are 
zoned (C-2) Commercial District and are developed as follows: 

Lot 2 (immediately adjacent to the proposed consolidated site) : Vacant 
Lot 1: Older 2 storey building with office use on a portion of the 

main floor and residential use in the remainder 
Lots B, E and D : Painting contractors (J. Boshard & Sons Ltd.) 

The lands to the east of the site across Dumfries Street are also zoned (C-2) 
Commercial District and developed with Leisure World - a recreational vehicles/ 
equipment venture. The commercial zoning on this land (originally a supermarket 
development) extends well back from Kingsway to a church located on land zoned as 
(RS-IA) One-Family Dwelling District at the southeast corner of Dumfries Street 
and 22nd Avenue. 

The lands to the north of the site across the City lane are zoned (RS-IA) 
One- Family Dwelling District and generally developed with one-storey plus 
basement one-family dwellings. Three lots to the northwest of the site which 
are also zoned (RS-1) One-Family Dwelling District are developed with one- family 
dwellings, the rear of these lots being used (apparently since the early 1940' s) 
for the parking of heavy vehicular equipment in conjunction with J. Boshard and 
Sons Ltd, Painting Contractors located on properties to the south. 

Background : 

A similar application to rezone this site from (RS-1) One-Family Dwelling District 
to (C-2) Commercial District was received in 1969. The proposed development at that 
time was a drive-in restaurant (McDonald's) to include an indoor eating area and 
parking. In January 1970, on the recommendation of the Director of Planning, 
Council refused the application. The proposed development did not conform to uses 
permitted by Council's policy on (C-2) sites adjoining residential property and 
this spot rezoning would limit any possible growth in terms of an envisioned 
district commercial centre. In recommending to Council that the application be 
refused, the Technical Planning Board did state that these lands could be rezoned 
to (C-2) Commercial District provided that a suitable form of development were 
proposed, and the following conditions were first met by the owner. 

1. That portion of the City lane lying between Lots 8 and Lots 3 
to 7 inclusive is first acquired and a satisfactory turn- 
around established to service Lots 1 and 2 that front on 
Kingsway to the approval of City Council after a report 
thereon from the City Engineer. 


Cont'd 
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WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 


1. Reallocation of Sewer Funds 

"The 1970 Sewers Capital Budget included an allotment of 
ilf500,000 for sewering Area E of the South East Sector on the 
assumption that this would go ahead in the current budget year. 
It now appears that this work will not be carried out during this 
period but since the balance of funds available for sewer projects 
is now depleted it is proposed that $300,000 be transferred from 
the Area E provision and utilized for sewer projects included in 
the 1971-1975 five year plan. These South East Sector funds will 
be replaced out of the next five year plan funds when the area 
is to be serviced. 

In order that funds may be available for current sewer 
projects, I RECOMMEND: 

That ilf300,000 be transferred from Account Code 0114-/2050 
'Provision for servicing South-East Sector, Area E' to the 1970 
Sewers Capital Budget Account Code 0116/7906 'Miscellaneous - Unallocated' 

Your Board RECOMMENDS that the foregoing be approved. 

2. Reallocation of Sewer Funds 

"It does not appear that the sewer outfall on Laurel Street 
north of Sixth Avenue will be extended in the current budget period. 

In order that funds may be available for other purposes, 
I RECOMMEND making the following transfer: 

Account Code 0116/6801 'Laurel North of Sixth 

Extend Outfall' approximately $ 30,000 

to 

Account Code 0116/7906 'Miscellaneous - Unallocated' " 
Your Board RECOMMENDS that the foregoing be approved. 

3. Sewer on 23rd Avenue East 
of Prince Edward Street 

"This sewer has been inspected by T.V. and found to be in very 
poor condition. 

The estimated cost of reconstruction is $19,800. 

I RECOMMEND that $19,800 be appropriated for this work 
from Account Code 0116/7906 'Miscellaneous - Unallocated' in the 1970 
Sewers Capital Budget, subject to Item 1 of this report being approved." 

Your Board RECOMMENDS that the foregoing be approved. 
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2. That Lots 3 to 7 inclusive. Blocks^ 2 and 4, D.L. 352 and the 
closed and stopped up portion of the City lane are first 
consolidated into one parcel and so registered in the Land 
Registry Office. 

Proposed Development 

The applicant submitted a set of drawings with the application which were stamped 
"Received City Planning Department, February 9, 1977". The plans indicate a 
3-storey office/apartment building with a bank and offices on the first floor 
and residential units on the 2nd and 3rd floors. Underground parking is to be 
provided at the basement level. 

Analysis 

The Planning Department feels that the rezoning and proposed development are 
appropriate for the expansion of the existing district commercial centre. The 
present (C-2) Commercial District zoning extends a considerable distance down 
the eastside of Dumphries and Kingsway and the proposed rezoning would allow com- 
parable commercial developmertt to the same depth on both sides of this section 
of Dumphries. Lots 8, 9 and 10 are sufficiently isolated from the residential 
development along East 22nd Avenue that development on this site will not 
significantly affect these homes. In assessing the proposed rezoning, the 
feasibility of extending the limits of the district commercial centre northward 
to East 22nd Avenue was examined. It was concluded that this action was not 
desirable at the present time, but future expansion may be appropriate depending 
upon the success of this commercial area and other such areas along Kingsway. 

As previously mentioned, the City Engineer will require the dedication of a 
westerly portion of the site adjoining the lane to provide sufficient servicing 
of Lots 1 and 2 which front onto Kingsway. 

RECOMMENDATION: The Director of Planning recommends that the following recommendation 
be received and the whole matter be referred direct to a Public Hearing: 

That the application be approved subject to the following conditions: 

A. That portion of the City lane lying between Lots 8 and Lots 
3 to 7 inclusive is first acquired and a satisfactory 
turn-around established to service lots 1 and 2 that front 
on Kingsway to the approval of City Council after a report 
thereon from the City Engineer. 

B. That Lots 3 to 10 inclusive. Blocks 2 and 4, D.L. 352 and 
the closed and stopped up portion of the City lane are 
first consolidated into one parcel and so registered in 
the Land Registry Office. 

Should the above conditions not be complied with by the 
owners within 120 days from the date of the Public Hearing 
then any approval granted at the Public Hearing shall 
expire . " 


The City Manager RECOMMENDS that the recommendation of the Director 
of Planning be received and the whole matter referred direct to a 
Public Hearing. 


5. 7021 Prescott Street, 

Development Permit Application #78016 


The Director of Planning reports as follows: 

"A Development Permit Application #78016 has been filed by 
Mr. James Rollins to construct a 17 '0" x 50 "0" stable, 
ancillary to the existing one-family dwelling on this site. 
Mr. J. Rollins also requests permission to keep four (4) 
horses on this site, located in the RA-1 District Zone. 

Cont'd . . . 
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Section 10(16) (C) of the Zoning and Development By-law 
requires that the keeping or housing of horses is subject 
to the approval of City Council. 

The Director of Planning approved Development Permit 
Application #78016 on July 4, 1977, permitting the construction 
of the stable, sx±)ject to the approval of City Council for 
the keeping of four (4) horses on this site. 

It is recommended that City Covmcil approve the keeping and 
boarding of a maximvim of four (4) horses on the site." 

The City Manager RECOMMENDS that the recommendation of the Director 
Planning be approved. 


6. Cedar Cottage N.I. P. Appropriation: 
Brewers Park: Stage III 


The Director of Planning reports as follows: 

"The top priority of the Cedar Cottage Neighbourhood Improvement 
Program is to improve the parks facilities in the area. To this 
end, improvements to Brewers Park have been carried out under 
Stage I and Stage II for a cost of $162,500.00. 

In order to implement the full plans, a third stage of develop- 
ment is required. Cost of the final improvements, is estimated 
at $13,000.00, and includes provision for trees, stairs, benches, 
and other general upgrading to the park. Specific details of 
Stage III improvements and cost estimates are attached to this 
report as Appendix I. The N.I. P. Committee has recommended that 
Council approve the allocation of funds from the Cedar Cottage 
N.I. P. accounts for Stage III. C.M.H.C. also has concurred with 
this proposal. 

Costs of the project would be shared as follows: 

C.M.H.C. - $6,500.00 
Province - 3,250.00 
City - 3,250.00 

The Director of Planning RECOMMENDS 

"THAT Council approve the appropriation 
of $13,000.00 from the Land-Social 
Housing Account (894/9020) to the 
Brewers Park Stage III Account (824/ 
2006) so that the planned final 
improvements can lie in^jlemented . " 

The City Manager RECOMMENDS that the r epommendat ion of the 
Director of Planning be approved. 


7. Husky Oil Operations Ltd.: Self -Serve Gas Station at 

3301 West 16th Avenue 


The Director of Planning reports as follows: 

"The City Clerk has received a letter from Mr. F. W. Herr, 
Development Supervisor of Husky Oil, (see Appendix I) 
requesting that their proposed new gasoline service station 
at 3301 West 16th Avenue (at Blenheim Street) be permitted 
to operate as a self-serve gasoline station. 

Development Permit Number 77553 was approved by the Director 
of Planning on June 20, 1977 'thereby permitting the 
construction of a 48 '0" x 32 '0" gasoline service station 
with a convenience store (retail) within' subject to various 

Cont'd . . . 
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conditions which included: "prior to the issuance of the 
Development Permit a report is to be first submitted to and 
approved by City Council regarding this self-serve gasoline 
service station being added to Schedule B of the License 
By-law." 

The drawings approved with the application indicate two pump 
islands (four gasoline pumps) under a canopy fronting onto 
16th Avenue and Blenheim Street. 

The statistics, submitted with the City Manager's Report on 
Self-service Gasoline Stations, dated April 7, 1975 (approval 
by City Council April 15, 1975) listed Union Oil (now Husky 
Oil) as having a total of six gasoline service stations in the 
City, none being sel^-serve. This information has been 
confirmed in Husky Oil's letter dated May 12, 1977. 

The authorization of this gasoline service station to self- 
serve would mean that Husky Oil would have one of their seven 
gasoline service stations, or 14.28% self-serve, within the 
City Council's guideline of 15%. 

If this installation is allowed, 3301 West 16th Avenue at 
16th Avenue and Blenheim should be added to the list of 
permitted self-serve gasoline service station locations in 
Schedule B of the License By-law controlling self-serve 
gasoline service stations." 

Since the application falls within the guide lines approved 
by Council, the City Manager RECOMMENDS that it be approved, 
and the location be added to Schedule B of the Licence By-law. 


FOR COUNCIL ACTIOiJ SEE ?kQ£{S) J&.2 
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LICENSES & CLAIMS MATTERS 

RECOMMENDATION 


1 . Driving Instruction Cab 

Hie Director of Permits and Licenses reports as follows: 

"Mr. Hartley Jardine, Director of the Greater Vancouver Driver Training 
Association, has sulxnitted a letter to Council appealing the decision of 
the Qiief Lioaise Inspector not to issue a vehicle for hire license for 
a 1971 Mercury Ocmet to be used as a driving instructicn cab. A license 
for this vdiicle was refused for in the opinion of the Inspector it is not a 
suitable vehicle for tradning purposes because of its age (i.e. 7 model 
years of age) . 

It has been the policy of the Department's license office for many years to 
not approve vehicles as driving instruction cabs v^ch are over 2 years old 
in order to maintain a good class of vehicle for students to use v*ien learning 
to drive. TO eliminate this guideline could result in a general deterioration 
of the driving school industry as the vehicles are visually kept on the road 
for several years. If a 6 year old car were permitted it would probably be 
kept in service until it is 10 - 15 years old. 

Ihe Associated Driving Schools of B.C. has s\±fnitted a brief to the Sv^jerin- 
tendent of Motor Vehicles reoannending, amongst other changes to the Mator 
Vdhicles Act, that no driver training vehicle be older than six model years. 
If this proposal is approved a vehicle would not be permitted to be vsed or 
would have to be removed from the road as a driving instruction cab when it 
was over 6 model years of age. 

I FEOOWIEIJD that Mr. Jardine' s appeal be denied." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Director of Permits and Licenses be approved. 


2 . Claim Number 17561 - Small & Boyes 

The Director of Legal Services reports as follows: 

"niis claim arises from the operation of our Waterworks 
Branch on March 4th, 1977 at a location on Granville 
Island while they were installing fire lines under contract 
to Central Mortgage and Housing Corporation. This contract 
holds the City responsible for claims arising from acts of 
negligence on the part of the City for their operations 
under this contract. 

After installation of the fire line our crew opened a 
valve on a water connection to the premises of Small & 
Boyes Furniture Showrooms without regard for the procedure 
requiring them to check the line to assume it was operational 
Because they did not make the necessary checks the opening 
of the valve caused serious flooding of these premises 
causing damage to furniture and rugs in the building. Our 
investigation indicates the City to be liable for this damage 

We now have verification of all damages and are satisfied 
that this claim in the amount of $2,886.87 is in order. 

In circumstances I would request authorization to have a 
check issued in the amount of $2,886.87 payable to United 
States Fire Insurance Company to finalize settlement of 
this claim. 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Director of Legal Services be approved. «.^r/r^ 

fOR COUNCIL ACTIOU SEE PAGE{S) 


r -* 1 


A-6 

MANAGER'S REPORT, July 8, 197 7 (FIRE: A-6 - 1) 

FIRE AND TRAFFIC MATTERS 

CONSIDERATION 

!• Street Closure in Gastown to Accommodate Bicycle Races 
The City Engineer reports as follows :- 

"In a letter dated May 17, 1977, Mr. J. S. Ellis, on behalf of 
the Gastown Historic Area Coordinating Committee, requests that certain 
streets in Gastown be closed to vehicular traffic on Monday, August 1, 
1977, from 10:00 a.m. to 10:00 p.m. to accommodate bicycle races. The 
streets requested to be closed are: 

Powell Street from Columbia to Carrall Streets 

Water Street from Carrall to Cordova Streets 

Abbott Street from Cordova Street to its north end 

Cambie Street from lane south of Water to its north end 

Carrall Street from Cordova Street to its north end 

Columbia Street from Cordova to Powell Street 

Alexander Street from Carrall to Columbia Streets 

Cordova Street (north side only) from Abbott to Columbia Streets 

The proposed race is similar to those held for the last three; years 
and no traffic problems were encountered. Accordingly there are no 
objections to the proposal from a Traffic Engineering standpoint. 

Transit will be affected by the street closure, but B. C. Hydro advises 
that the event can be accommodated by detouring some buses and by utilizing 
a coned-off bus lane on Cordova Street similar to previous years. 


The Police Department will provide special attention for the event and 
the organizers will provide marshalls along the route to assist with 
pedestrian control. 

Should Cotincil approve the Gastown Historic Area Coordinating Committees 
request to close to vehicular traffic, Powell Street, from Columbia to 
Carrall Streets; Water Street from Carrall to Cordova Streets; Abbott Street 
from Cordova to its north end; Cambie Street from lane south of Water to its 
north end; Carrall Street from Cordova Street to its northend; Columbia 
Street from Cordova to Powell Streets, Alexander Street, from Carrall to 
Columbia Streets; and Cordova Street (north side only) from Abbott to 
Columbia Streets on Monday, August 1, 1977, from 10:00 a.m. to 10:00 p.m.; 
such approval should be subject to the following conditions: 


(1) The Gastown Historic Area Coordinating Committee enter 
into an arrangement satisfactory to the Director of 
Legal Services indemnifying the City against all claims 
that may arise from the proposed closure. Such indemnity 
to be iix the form of Insurance in which the City of 
Vancouver is named insured. 


(2) The cost of any street cleaning required over and above 
normal street cleaning be boime by the applicant. 

(3) The cost of temporary traffic controls be borne by the 
applicant 

(4) Any food concessions be approved by the City Health 
Department." 


The City Manager submits the above report of the City Engineer 
for Council's CONSIDERATION. 


Continued 
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RECOMMENDATION AND CONSIDERATION 


2. Closure of Exhibition Park Before, During and After 
the Pacific National Exhibition - 1977 


The City Engineer reports as follows :- 


"It is the annual custom of the Pacific National Exhibition to 
request permission to close Exhibition Park to all traffic before, 
during and after the Ejfliibition period. This is done to prevent 
pilfering and to eliminate hazards caused by motorists driving 
through the work areas during the setting up and dismantling of 
exhibits. This request has been granted each year subject to the 
walkway being left open for public use on the general line of 
Windermere Street. 

It is therefore RECOMMENDED, that, in accordance with the request 
of the Pacific National Exhibition dated May 3, 1977, Exhibition Park 
be closed to general vehicular and pedestrian traffic, except for a 
walkway through the park on the general line of Windermere Street 
from midnight Saturday, August 13, 1977, until midnight Friday, 
September 9, 1977." 


The City Manager RECOMMENDS that the above report of the City 
Engineer be approved, and sutmits for OONSIDERATICSSI vdiether Council 
is willing to resolve now to grant this permission for future years 
fron 7 days prior to the exhibition to 4 days following it. 


RECOMMENDATION 


3. Sidewalk Cafes 


The City Engineer reports as follows: 

J 

"Under Council policy, new applications to operate sidewalk cafes have been ? 
received from the following businesses: 

1. Robins Delicatessen Restaurant 5616 Cambie Street (at 41st. Avenue) 

2. Pal Services Inc. (Hello Deli Restaurant) 1626 West Broadway (at Fir Street) 

3. Trimbles Cafe 4397 West 10th Avenue (at Trimble St.] 

4. LaRaclette Restaurant 1127 West Broadway (at Spruce Street) 

These proposals are acceptable to the Health Department, the locations are 
satisfactory from an Engineering Department standpoint and the Supervisor of 
Properties has determined appropriate rental rates for the use of City sidewalk. 
If approved, the Provincial Liquor Administration Branch will be so advised. 

I 

Accordingly, it is RECOMMENDED That: 

Year to year Lease agreements be executed with 

1) Robins Delicatessen Restaurant 

2) Pal Services Inc. (Hello Deli Restaurant) 

3) Trimbles Cafe 

4) La Raclette Restaurant 

with the City Engineer and the Director of Legal Services signing on behalf of the 
City of Vancotiver. 

Further, that the Provincial Liquor Administration Branch be advised that City 
Council has no objection to the sale of liquor at these sidewalk cafes." 

The City Manager RECOMMENDS that the above report of the City Engineer be 
approved . 


FOR COUNCIL ACTION SEE PA6E(S) .' 



A-7 


Manager's Report, July 8, 1977 (FINANCE: A-7 - 1) 

FINANCE MATTERS 

INFORMATION 


1. Analysis of 19 77 Property Tax Roll 
for Single-Family Residences 

The Director of Finance reports as follows: 

"Herewith submitted is the regular annual report showing the taxes levied on 
single-family residences. The statistics on the attached exhibits are shown 
in stepped groups to demonstrate taxes paid by the different valued properties. 

As a very large majority of single-family resiliences are owner-occupied and 
the owners are therefore eligible for the Home'Owner Grant, the taxes are 
shown with the Home Owner Grant deducted. 

In Exhibit I the data is grouped in steps of general taxable value and shows 
the taxes payable at each level. Exhibit II is a summarization of Exhibit I 
with the groupings based on taxes payable. Exhibit III presents data for 1976 
and 1977 assessed and taxable values. In Exhibits IV, V and VI, the 
properties are divided up into three sub-groups based on the assessed values. 
For each sub-group the figures are presented for the average net taxes, the 
share of taxes paid for 1976-1977 and the relationships between the components 
of total assessed values. 

The average of total taxes for single-family homes in 1977 (general, school, 
hospital, regional district and assessment authority) is $919. Netting out 
the Home Owner Grant, the average is reduced to $639. This net amount rep- 
resents an increase of 10.0% over the 1976 figure. The average discussed here 
is the arithmetic mean ie the total taxes divided by the total single-family 
residences and should not be confused with the median (what the average tax- 
payer pays) which was $805 (net $525). 

The average taxes are represented by: 

General purposes $458 

School purposes 427 

Hospital, Regional District 34 
and B.C. Assessment Authority 

|9T9 

Less: Home Owner Grant 280 

Net Taxes $639 

General Purposes Taxes 

The change in the general purposes tax levy between 1976 and 1977 is shown 
below: 

Percent Change 
1976 1977 1976-77 

General Purposes Tax Levy $78,628,485 $83,737,311 6.5% 

on all properties 

Average General Purposes Tax 436 458 5.0% 

paid by single-family home 

owners 

In 1977, Council raised the general purposes mill rate from 19.00 to 19.791. 
This increase when combined with the frozen assessment roll means that, for 
the normal Vancouver home owner who did not make improvements to his property, 
general purposes taxes would rise by the amount of the mill rate increase of 
4.2%. The statistics reported here are city-wide averages of taxes paid. 
Over the whole city some new construction took place, many owners improved 
their residential properties and some single family residences were converted 
to other uses. In total, assessments for single-family residences did change 
as is shown in Exhibit III. New construction accounts for the average general 
purposes taxes having increased by an amount in excess of the mill rate increase. 


Cont'd . . 
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There was a slight shift in the burden of taxes away from the single- 
family residential sector onto the apartment and commercial sector. This 
shift was due to new construction in the apartment/ commercial sector. 

School Taxes 

The change in the school tax levy between 1976 and 1977 was as follows: 

Percent Change 
1976 1977 1976-77 

School Tax Levy on all $89,277,223 $97,986,699 9.7% 

properties 

Average School Tax paid by 396 ' 427 7.8% 

single- family homeowners 

It is interesting to note that the school tax levy is higher than the general 
purposes levy and yet the average school taxes paid by a single-family residence 
is a lower amount than the average general purposes taxes paid. This is because 
commerce and industry pay a larger share of the school tax than of the general 
purposes tax. This larger share for commerce and industry is due to two factors 

1) Machinery and equipment is assessed for school purposes and 
not for general purposes taxes. 

2) Even before the assessment roll was frozen in 1974, Provincial 
restrictions on the growth of the assessment roll for school 
purposes had led us to the point where residential property 
was assessed at 40% of its market value for school purposes 
and commerce and industry were assessed at 50% of market value 
for school purposes. All properties were assessed at full market 
value on the general purposes tax roll. 

The relationship of the share of taxes paid by commercial/industrial and 
residential could change in 1978 with the pending Provincial legislation 
dealing with property taxation. 

Hospital, Regional District and B.C. Assessment Authority Taxes 

The change in these levies between 1976 and 1977 was as follows: 

Percent Change 
1976 1977 1976-77 

Hospital Tax Levy on all properties $1,823,359 $3,024,475 65.9% 

Regional District Tax 2,163,988 2,136,169 -1.3% 
Levy on all Properties 

B.C. Assessment Authority 2,514,634 2,688,169 6.9% 

Tax Levy on all Properties 

Total for all Properties $6,501,981 $7,848,813 20.7% 

Hospital, Regional District and 29 34 17.2% 

B.C. Assessment Authority 

Tax paid by average single- family 

homeowners 


Cont'd . . . 
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Summary of Total Taxes Payable 

The changes in all average taxes payable by single- family homeowners are 

summarized below: Dollar Increase 

1976 1977 1976-1977 

General Purposes 436 458 $22 

School Purposes 396 427 31 

Hospital, Regional District 29 34 5 

and B.C. Assessment Authority 

Total Gross Taxes 861 919 58 

Less: Home Owners Grant 280 280 

Total Net Taxes * 581 639 58 


Sub-Groups of Single- Family Residences 

Exhibit IV demonstrates the distribution of average net taxes between the 
three sub-groups of single- family homeowners. 

Exhibit V presents the total and percentage of total taxes paid by each 
sub-group. This exhibit demonstrates that in 1977 the upper third of the 
properties are paying a relatively greater percentage of total taxes as 
compared to 1976. This situation has probably developed because of the 
relatively greater amount of new construction and improvements that have 
been undertaken in this sub-group. 


Assessment and Taxation Legislation 

The Provincial Legislature is currently considering a Bill to amend the 
existing taxation and assessment legislation. There may be several changes 
forthcoming as a result of this legislation which could significantly change 
the amount of taxes payable by different classes of properties. This will 
be the subject of a report by the Director of Finance when more details are 
known . " 

The City Manager submits the foregoing report of the Director of 
Finance for the INFORMATION of Council. 


2. Dovmtown Parking Corporation Operation 
of City-Owned Parking Lots 

The Director of Finance reports as follows: 


"Section 25.03 of the Agreement with the Downtown Parking Corporation re- 
garding the operation of the City-owned parking lots, requires the DPC to 
submit -for the information of the City its proposed operating budget for 
the year. The DPC has changed its fiscal year to the calendar year and 
therefore the following budget is for the year ending December 31, 1977. 

The budget when broken down by actual lots indicates that two (2) of the 
lots are losing money. The DPC is examining the situation and if 
appropriate will come up with recoirmendations. The budget is as follows: 


REVENUES 

Lot Operating Revenue $1,129,863 
Interest Income 15,000 

$1,144,863 


Cont'd 
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EXPENDITURES 

Lot Operating Expenses 

Salaries & wages 385,731 

Fringe benefits 57,571 

Property taxes 196,495 

Business tax 52,308 

Insurance 15,728 

Advertising 10,698 

Lot supplies 2,096 

Laundry & uniforms 2,436 

Light, phone & water 30,000 

Equipment & general maintenance 31,673 

Miscellaneous 153 

Parking tickets ' 5,934 

790,823 


Management & Administrative Expenses 

Accounting/clerical salaries 40,498 

Fringe benefits 6,592 

Management salaries 42,471 

Fringe benefits 2,170 

Light & phone 4,180 

Head office expense 10,937 

Other professional fees 3,424 

Directors' fees 2,000 

Audit 8,100 

Legal 20,000 

Claims 450 

Trustees' expense re TRN's 1,629 

Office supplies 3,841 

Bank charges 370 

146,662 


Net Lot Profit Margin $207,378 


Deduct TRN Repayment 

Principal repayment 200,000 

Less: provided from reserves (200,000) 

Trustees' fees & legal expense 10,000 


Deduct Proposed Capital Expenditures 25,000 
Net rental to City $172,378 


Deduct net loss other operations 

Other Income 34,800 

Other Expenses 

Pacific Centre (47,802) 

222 Main Street ( 4,783) 

Deficit (17,785) 


Net Downtown Parking Corporation Profit $154,593 


The City Manager submits the foregoing report of the Director 
of Finance for the INFORMATION of Council. 

Cont'd . . . 


Board of Administration, October 30, 1970 


4.. Sewer in the Lane East of Ontario 

Street between 19th Avenue and 20th Avenue 

"Sections of the Spur Sewer in the lane have collapsed. 

The estimated cost of replacement is $6,200. 

I RECOMMEND that $6,200 be appropriated from Account Code 
0116/7906 'Miscellaneous - Unallocated' in the 1970 Sewers Capital 
Budget, subject to Item 1 of this report being approved." 

Your Board RECOMMENDS that the foregoing be approved. 


5. Special Finish Filler Sidewalk 

"Chercover Engineering Ltd., acting for Hamilton Harvey Ltd., 
have applied for permission to retain an exposed aggregate entrance 
filler sidewalk. The location is 2674- West 4th Avenue. 

Permission is recommended subject to the following 
conditions. 

(a) The owner enter into an agreement as provided by the 
Encroachment By-law. 

(b) The annual charge be nil." 

Your Board RECOMMENDS that the foregoing be approved. 

RECOMMENDATION: 


6. Tenders for Street Lighting 
Contract No. 101 


Tenders for the installation of street lighting on Contract No. 
101 were opened at the meeting of the Board of Administration on 
October 19, 1970 and referred to the City Engineer for tabulation 
and report. The City Engineer reports as follows: 

"The following is a tabulation of the tenders received 

for the installation of street lighting on Contract No. 101: 

Ricketts-Sewell Electric Ltd. $114,941.65 
C.H.E. Williams Co. Ltd. $117,517.92 

This is a unit price contract and the contractor will 

be paid for the work installed as measured on the street. 

The City Engineer RECOMMENDS that: 

(a) the contract for the installation of street 
lighting on Contract No. 101 be awarded to the 
Ricketts-Sewell Electric Ltd. , subject to the 
Company entering into an agreement with the 
City that is satisfactory to the Corporation 
Counsel , 

(b) the Mayor and the City Clerk be authorized to 
sign the contract, and 

(c) the Bid Bonds be returned to the unsuccessful 
tenderer. " 

Your Board 

RECOMMENDS that the foregoing report of the City Engineer be 
adopted. 

******* 
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RECOMMENDATION 


3. Grant in Lieu of Taxes - St. Sava 
Serbian Eastern Orthodox Church 

The Director of Finance reports as follows: 

"A request has been received from St. Sava Serbian Eastern Orthodox Church 
dated June 20, 1977 for consideration of a grant in lieu of taxes of 
$1,050.39 which is the amount levied for taxes for 1977 on the property 
at 620 East 63rd Avenue. 

The Executive Board of the Serbian Eastern Orthodox Church has submitted 
the following information in support of their request. 

'The said property has been purchased as, and is being used 
for, the parish home of the priest and his office, as well as 
Sunday School, choir practises and weekly board meetings. We 
would also like to point out that the property is registered 
in the name of Serbian Eastern Orthodox Church - School Congregation 
of St. Sava. 

Due to various financial pressures such as rising cost of 
maintenance, priest's salary and high mortgage payments, this 
grant is vital to our future existence.' 

The following is submitted for Council information, when considering this 
request for a grant in lieu of taxes: 

(a) To be eligible for tax exemption. Section 396 C (iv) of the 
Vancouver Charter requires that "the property must be set 
apart and in use for the public worship of God". Since 
the primary use of this property is for the parish home 
of the priest and his office, it would not qualify for ex- 
emption under the Charter. 

(b) The Director of Finance advised that Vancouver has 273 
properties receiving exemption from taxes as being in use for 
church purposes and it is assumed that most of these organi- 
zations maintain a parish home for which they are paying full 
taxes . 

The request of the St. Sava Serbian Eastern Orthodox Church for a grant in 
lieu of taxes is submitted for Council consideration. 

In view of the precedent this would create for other parish homes 
the City Manager RECOMMENDS against the grant request. 


FOR COUNCIL ACTION SEE PAGE(S) 
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PROPERTY MATTERS 

RECOMMENDATION 

1 . Sale of Property - S/S 800 Block East Hastings Street 

NW Corner 22nd Avenue & Beatrice Street 
Sale of House and Land - 3417 Porter Street 


The Supervisor of Properties reports as follows: 

"Under the authority of the Property Endowment Fund Board, 
tenders were called for the purchase of the following 
described properties on June 7, 1977, and were opened in 
public at 9:30 a.m., Monday, June 27, 1977. 

Recommended that the following offers to purchase be accepted 
and approved under the terms and conditions set down by Council, 
being in each the highest offer received and in keeping with 
current market values :- 

Lot 8, Block 66, D.L. 181, Plan 196 
S/S 800 Block East Hastings Street 

APPROX. SALE 
NAME SIZE PRICE TERMS CONDITIONS 


Gilbert 25' X 122' $43,100. City Terms Bulkhead agree- 
Lee ment required. 

Lot below lane 
level. 


Parcel A (Ref. Plan 302) of Lots 35 & 36, W. Pt. D.L. 743 
Plan 1451, N.W. Corner 22nd Avenue & Beatrice Street 


NAME 


APPROX. 
SIZE 


SALE 
PRICE 


TERMS 


CONDITIONS 


Bawn 
Holdings 


40' X 66 


$25,055. City Terms 


Bulkhead agree- 
ment required. 
Lot below street 
level. 


The following property, purchased with N.I. P. funds, was placed 
on the market on January 4, 1977, as authorized by Council, but 
no acceptable bids were received at the tender opening on 
January 24, 1977. The following offer, which is considered 
to be acceptable, has now been received and is hereby 
recommended for acceptance. 

Lot 49, Block 2, D.L. 752, Plan 811 
House and leind at 3417 Porter Street 

APPROX. SALE 
NAME SIZE PRICE TERMS CONDITIONS 


Ballarin Irregular Subject to 

Bros. 33' X 149'+ $40,150. City existing 
Const. Terms tenancy.^ 

Co . Ltd . 


n 


The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Properties be approved. 
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2 . Sale of City land - 800 Block Richards 

North West corner of Smithe and Richards Streets 

The Supervisor of Properties reports as follows : 

"Mr. J.W. Adams of Adams Properties Ltd. has formally 
requested that his company be allowed to acquire the 
above-described property to add to his adjacent holdings 
and be developed as an extension of his company's 
parking garage. (See attached sketch dated May 19, 1977.) 
The subject property comprises two vacant lots each of 
which measure 25 feet by 120 feet for a total area of 
6,000 square feet zoned D.D. = Downtown District Zoning. 


This property is presently under lease to Kings Parking 
Company and Adams Properties Ltd. (terminating December 31, 
1977) for open parking at a rental of $6,326.88 per annum 
or 80% of the gross income. Recent rentals based on 
the foregoing percentage have approached $8,400 per year. 

This property was acquired by tax sale in 1938 and has 
been withheld from sale for various reasons until 
released by the Property Endowment Fund Board in 
November 1975. 

This matter was reported to the Chairman and Members of 
the Property Endowment Fund Board on June 9, 1977 
with the result that the Board has endorsed the direct 
sale of this property to Adams Properties Ltd. subject 
to consolidation of Lots 20 to 27, Block 64, D.L. 541 
and also subject to a satisfactory price being negotiated 
and the matter being reported back to Council for 
approval of the sale. 

Recommended that the Supervisor of Properties be authorized 
to negotiate the direct sale of the City lands. Lots 20 
and 21, Block 64, D.L. 541 to Adams Properties Ltd. 
subject to consolidation and satisfactory conditions of 
sale." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Properties be approved. 

3 . Consent to Assign Lease - 889 Seymour Street 

The Supervisor of Properties reports as follows : 

"The property at 887 and 889 Seymour Street, legally described 
as Lot 21, Block 63, D.L. 541 was acquired for the Property 
Endowment Fund. This property is located on the west side of 
Seymour Street, north of Smithe Street and consists of a 
three-storey non-basement frame building. 

The second and third floors are leased for a hotel/rooming 
house. The lease is for a period of three years commencing 
May 1, 1976, at a basic rental of $900.00 per month with an 
option to renew for an additional three years. There is 
also a "demolition clause" allowing cancellation of the 
lease with 90 days notice if the building is to be demolished. 
On May 24, 1977, Council approved a reduction in rent to 
$735.00 a month due to the loss of four fire-damaged rooms 
which were sealed off and padlocked by the City. 

A request has been received from the solicitor acting for 
the lessee, Mr. John Fuller, for consent to assign the 
lease to Mr. Joe Corcoran. 
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Recommendation - That the request to assign the lease to Mr. 
Joe Corcoran be approved subject to the documents of 
assignment being satisfactory to the Director of Legal 
Services." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Properties be approved. 


4 . Assignment of Lease - 1830 West 5th Avenue 
(McLaren Electric Building) 

The Supervisor of Properties reports as follows: 

"On November 9, 1976, City Council approved a lease to 
Canadian Cultured Marble Limited for 2h years from January 1, 
1977, in the McLaren Electric Building, 1830 West 5th Avenue, 
covering an area 6,000 square feet more or less. 

On February 8, 1977, City Council approved the lessee's 
request that the name be changed to Noramcan Industries 
Limited, a related Company with a different job function. 

Later the Registrar of Companies requested the Company to 
change its name from Noramcan Industries Ltd. to North 
American Canadian Industries Ltd. and the lease was executed 
under the name of North American Canadian Industries Ltd. 

By letter, dated May 24, 1977, Allard and Company, solicitors 
for North American Canadian Industries Ltd. have requested 
that the City approve an assignment of the lease to Pacific 
House & Home Design Showrooms Ltd. for the purposes of 
changing the showroom from a renovations and kitchen 
remodelling facility to a manufacturer's showroom facility. 

It is recommended that North American Canadian Industries 
Ltd. be allowed to assign their leasehold interest to Pacific 
House & Home Design Showrooms Ltd. , and that the granting 
be subject to any documentation deemed necessary by the 
Director of Legal Services" 

The City Memager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Properties be approved. 


5 . Lease of Portion of Cambie Street 

The Supervisor of Properties reports as follows :- 

"A portion of Cambie Street adjacent to Block 279, D.L. 526 
as shown on Plan LE 2908 is leased to Johnston Terminals 
Limited for 15 years until August 31, 1982. 

The property is utilized for access and 11 parking staJ-ls. 

The rent is subject to review ais of September 1, 1977 and 
eifter negotiation the lessee has agreed that it be increased 
from $816.00 per annvun plus taxes ($1060.05 per annum in 1976) 
to $2,400.00 per annum inclusive of taxes. 

The Supervisor of Properties is of the opinion that the 
suggested rental represents market rental vaLLue. 

It is recoiranended that the rent be increased to $2,400.00 
per annum effective September 1, 1977." 

The City Manager RECCMMENDS that the foregoing recommendation 
of the Supervisor of Properties be approved. 
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6. Chatham Steel Ltd. Lease - Rental Review 


The Supervisor of Properties reports as follows: 

"On November 23, 1976, Council approved the acquisition 
and leaseback of Fields Stores Ltd. at 535-573 Carrall 
Street, being part of Lot 25, Block 17, D.L. 541, Group 1, 
N.W. District, Plan 10212. Included in the transaction 
was an existing lease with Chatham Steel Ltd. Terms of 
the agreement with Fields Stores Ltd. involved the 
assigning of the Chatham lease directly to the City. The 
building and that part of the land comprises an area 
approximately 120' x 318'. 

The lease, which expires on June 30, 1982, contains a 
rental review clause which reads in essence that 
commencing July 1, 1977, the monthly net rental shall 
be no less than $4,770 for the remaining five years 
of the lease, and no more than $5,565 per month net. 

Negotiations with the lessees have culminated in their 
agreeing to a new rental of $5,565 per month plus 1/12 
taxes commencing July 1, 1977. 

It is recommended that the Supervisor of Properties 

be authorized to increase the rent to Chatham Steel 

Ltd. to $5,565 per month plus 1/12 taxes for the remaining 

five-year period commencing July 1, 1977." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Properties be approved. 



MANAGER'S REPORT 

June 22f 1977 

TO: Vancouver City Council 

SUBJECT: Rezoning Application: 

East Side of Arbutus Street from West 13th to West 14th 
Avenues 


CLASSIFICATION: RECOMMENDATION 

The Director of Planning, under date of June 22, 1977, has submitted 
a report on the above subject. In summary he states: 

" 'An application has been received from J. Douglas Henderson, 
Architects, requesting an amendment to the Zoning and 
Development By-law No. 3575 whereby the east side of Arbutus 
Street from West 13th to West 14th Avenues, Lot "D", Block 425, 
D.L. 526, Group 1, N.W.D., Plan 12807 be rezoned from (M-1) 
Industrial District and (C-2) Commercial District to (CD-I) 
Comprehensive Development District for the purpose of: 

'Constructing a mixed use building comprising a film processing 
laboratory, retail stores, offices, restaurant and dwelling units 
together with customarily ancillary uses, including off-street 
parking and loading.' 

SITE DESCRIPTION 


The site is presently split zoned and surrounded by lands with a variety of 
zoning designations. The zoning on this long and shallow site (270 feet by 
58 feet) is ancxnalous and could result in a form of development and uses 
which are inappropriate for Arbutus Street and the surrounding development, 
particularly the residential development to the east and west. Furthermore, 
the site is encompassed by City streets on three sides and the C.P.R. Right- 
of"Way and slopes considerably over its width from east to west. 

PROPOSED DEVELOPMENT 

Discussions with the applicant and revision of preliminary drawings have 
resulted in a proposed development which is felt to be appropriate for the 
site. The proposal consists of a mixed commercial/residential development 
comprising of parking and retail space on the first floor (which is partially 
underground due to the slope of the site), film processing laboratory and 
retail stores on the main floor, office space on the partial floor above, 
created as a consequence of the sloping site and two-storey dwelling units 
on the upper floors. 

ANALYSIS 


Several concerns have been explored and will require further action by the 
applicant both prior to the rezoning and at subsequent stages of development 
approval should the amending By-Law to rezone the site be enacted. The 
principal concerns are as follows: 

1. The appropriateness of the site for residential development in light 
of the adjoining C.P.R. Right-of-Way and the existing future noise 
and vibration which may be generated within this corridor. 

?. The adjoining C.P.R. Right-of-Way is residential ly zoned and could be 
so developed in the future. The applicant should be aware of this in 
preparing detailed development drawings particularly with regard to 
ensuring adequate daylight access to all portions of the development. 

3. The proposed loading spaces are few in relation to the variety of 
uses proposed within the development. Vehicular access to the site 
is, however, difficult due to topographic and traffic reasons and 
the shallowness of the site. 
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4. The height of the building slightly exceeds that which would be 
permitted outright on the portion of the site zoned (C-2) Commercial 
District but is considerably less than what would be permitted on the 
portion of the site zoned (M-1) Industrial District. Given the exist- 
ing zoning and the site characteristics, the proposed height is not 
felt to be inappropriate. 

5. Prior to the issuance of a Development Permit, the location of the 
various uses within the proposed development should be reviewed 
regarding possible incompatibilities with the proposed residential 
uses. 

6. A satisfactory leasehold arrangement will have to be derived whereby 
the westerly three feet of the adjoining C.P.R. Right-of-Way are used 
in developing underground parking for the proposed development. 

7. Approval under the Encroachment By-Law will have to be granted before 
landscaping of the 17 foot strip of City-owned land adjoining the site 
on the west may be considered. 


RECOMMENDATION : The Director of Planning recommends that the rezoning be 
approved subject to a number of conditions and that the report be received 
and the whole matter be referred direct to a Public Hearing." 


The City Manager RECOMMENDS that the above report of the Director 
of Planning be received and the whole matter be referred direct to 
a Public Hearing. 


FOR COUNCIL ACTION SEE PA6E(S) j/.?^ 


REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


JUNE 23, 1977 


A meeting of the Standing Committee of Council on Community Services 
was held on Thursday, June 23, 1977, in Committee Room No. 1, Third 
Floor, City Hall, at approximately 1:30 P.M. 


PRESENT: Alderman Rankin, Chairman 
Alderman Bellamy 
Alderman Ford 
Alderman Gerard 
Alderman Marzari 

COMMITTEE CLERK: H. DickSOn 


RECOMMENDATION 

1. Emergency Services Committee 

Vancouver City Council, on January 20, 1977, approved the 
following motion: 

"THAT City Council formally recognize the Emergency 
Services Implementation Committee and endorse its 
functions as described in the City Manager's report 
of January 11,1977, and that progress reports from 
the Committee be made to the Community Services Com- 
mittee of Council on a regular basis." 

The Committee had before it for consideration a Manager's 
Report dated June 15, 1977 (copy circulated) in which the Director 
of Social Planning gave a progress report on the Emergency Services 
Committee . 

Representatives of the Social Planning Department and the 
Emergency Services Committee appeared on this matter and it was 
pointed out during discussion that since the Emergency Services 
Committee formed a Stress Team, which went into operation February 
6, 1977, this Team has handled 1,005 emergency calls in the three 
month period from March 1st to May 31st, 1977. 

Attached to the report were appendices listing the types of 
emergency calls handled by the Stress Team. 

It was also pointed out by a member of the Emergency Services 
Committee that the probation service is now supplying two probation 
officers up to 2:00 A.M. and that this has been of considerable 
assistance to the Emergency Services Committee. 

During discussion, it was pointed out by the representative 
of the Social Planning Department that there is a need for a 
Justice of the Peace to be available 24 hours per day. 

Following discussion, it was 

RECOMMENDED 

THAT the City Manager's report dated June 15, 1977, 
be received. 
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2 . Inspectors for Enforcement of Lodging House By-law 

The Committee had before it for consideration a letter dated 
June 9, 1977 (copy circulated) from the Downtown Eastside Residents' 
Association which enclosed a list of rooming houses and hotels in 
the Downtown Eastside area which d.E.R.A. alleged are in violation ^ 
of Health Department by-laws. 

The letter stated that D.E.R.A. is concerned that prosecutions 
take an average of 18 months and D.E.R.A. suggested that Health 
Inspectors should be authorized to use the Standards of Maintenance 
By-law to improve poor living conditions. 

Also before the Committee for consideration was a copy of a 
Manager's Report dated December 10, 1975 (copy circulated) in which 
the Medical Health Officer reported on enforcement of the Lodging 
House By-law and the need at that time for additional health inspectors 

Appearing before the Committee on this matter were the Medical 
Health Officer, the Director of Environmental Health and representa- 
tives of D.E.R.A. 

During discussion, it was pointed out that in 1974, the 
Medical Health Officer was authorized by Council to increase his 
complement of health inspectors from 29 to 33 on a temporary basis 
for a more intensified level of rooming house inspections in the 
Downtown Eastside area. 

In December 1975, the Health Department reverted to its health 
inspector entitlement of 29 inspectors. 

Currently there are three health inspector positions vacant 
in the Health Department so that there are now 26 health inspectors 
on staff. Recruiting for replacements is under way. 

The Director of Environmental Health advised the Committee 
that the complaints contained in the D.E.R.A. letter and the type 
of violations the inspectors encounter are basic housekeeping 
matters which are the responsibility of landlords and require 
almost daily attention by health inspectors to ensure that washrooms, 
hallways, etc. are kept clean and in proper condition. In some 
cases, visits by the health inspectors produce little or no results J 
that prosecutions take up to 18 months in court and that fines are 
usually minimal in the area of $50.00. 

During discussion, the Committee expressed concern over the 
lengthy prosecution process and the small fines which are levied 
for by-law infractions which result in hardship and health threats 
to large numbers of persons living in buildings which do not meet 
health standards . 

A suggestion was made that possibly a $500.00 minimum fine 
should be imposed for violations of such Health By-law. 

It was pointed out by the Director of Environmental Health 
that although there are three vacancies for health inspectors 
currently, it is difficult to find good qualified health inspectors; 
however, the Committee felt there is a definite need to increase 
the Health Department's entitlement of 29 health inspectors. 

The City Clerk's office was in receipt of a petition signed 
by approximately 500 persons urging additional health inspectors 
for the Downtown Eastside area (copy on file in the City Clerk's 
office) . 
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Clause No. 2 Continued 

Following discussion, it was 
RECOMMENDED 

A. THAT Council authorize the Medical Health Officer 
to hire three additional health inspectors, bring- 
ing the total complement of health inspectors to 32. 

B. THAT the Director of Legal Services and the 
Director of Environmental Health prepare a 
report for the City Manager containing proposals 
for increasing the minimum fines for Health By- 
law infractions and containing proposals for 
reducing the length of time to process Health 
By-law prosecutions through the courts. 


3 . Street Improvements in the Downtown Eastside 

The Committee had before it for consideration a letter dated 
June 9, 1977, from Ms. Libby Davies, Chairperson of Oppenheimer 
Planning Committee (copy circulated) in which she expressed the 
concern of the Oppenheimer Area Planning Committee for the need 
for repairs to sidewalks and streets in the Downtown Eastside area. 

Also before the Committee was a letter dated May 10, 1977 from 
Ms. Jean Swanson, Chairperson of the Streets Sub-Committee of the 
Downtown Eastside Local Area Planning Committee (copy circulated) 
in which she wrote that the Local Area Planning Committee is 
unanimously requesting that street, sidewalk and curb replacement 
in the area be a high priority for the 1978 budget from the Five 
Year Plan. 

Also before the Committee was a letter dated May 25, 1977, 
from Mr. E. A. West, Assistant City Engineer - Streets, to the 
Downtown Eastside Local Area Planning Committee (copy circulated) 
advising that this year Dunlevy Avenue will have the pavement surface 
treated from Hastings to Alexander Street and Alexander Street from 
Dunlevy to Heatley Street will be done at the same time. The letter 
advised that sidewalks will be maintained as well as possible with 
the monies available but there are no fvinds presently available to 
renew these sidewalks. ^ 

Mr. E. West appeared before the Committee and with the aid of 
a City-wide map, pointed out various areas in the City and the 
conditions of the streets and sidewalks in these particular areas. 
He explained that this year the Engineering Department is concentrat- 
ing on the West End, utilizing local initiative project financial 
assistance. The Downtown Eastside area is not in any worse condition 
than certain portions of Kitsilano, False Creek and other sections 
of the City. 

Mr. West told the Committee and representatives of Downtown 
Eastside Local Area Planning Committee that the Engineering Depart- 
ment will be considering the Downtown Eastside as a priority area 
for street and sidewalk improvements in 1978, 

Following discussion, it was 

RECOMMENDED 

THAT the letter dated June 9, 1977 from the Oppenheimer 
Planning Committee, the letter dated May 10, 1977 from 
the Downtown Eastside Local Area Planning Committee, 
the letter dated May 25, 1977 from Mr. E. A. West^ 
Assistant City Engineer, and the verbal report given 
this date by Mr. E. West be received. 
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Board of Administration, October 30, 1970 (SOCIAL - 1) 


SOCIAL SERVICE AND HEALTH MATTERS 


RECOMMENDATIONS 

1 . Social Service Allowance - 
Christmas Bonus 


The Acting Social Service Administrator reports as follows: 

"The Honourable P. A. Gaglardi, Minister of Rehabilitation 
and Social Improvement, has approved a supplementary- 
allowance (Christmas Bonus) to persons in receipt of 
Social Allowance during the month of December, 1970. 
The amoxjnt of the Christmas Bonus is $10.00 for each 
head of a family and $4.00 for each single person. This 
is the same rate as in 1969, and will be shared 80^ by 
the Province and 20% by the Municipalities on a per 
capita basis. 

RECOMMENDED that payment of this Bonus be approved." 
Your Board 

RECOMMENDS the foregoing report of the Acting Social Service 
Administrator be adopted. 


2. Purchase of Bed Lamps 
- Taylor Manor 

The Acting Social Service Administrator reports as follows: 

"In January 1970 the Inspector of the Licensing Division, 
Community Care Facilities, Department of Rehabilitation and 
Social Improvement, after inspecting the facilities at Taylor 
Manor, recommended that 'I|.8 bed lamps should be replaced by 
a safer type of lamp. There have been several accidents with 
the present ones.' 

As a consequence $230.00 was provided in the 1970 Budget 

to replace the bed lamps. This amount provided for lamps which 

would be attached to the beds and plugged into wall receptacles. 

Subsequently the Electrical Division, on reviewing this need, 
judged that this type of lamp would not provide the required 
safety and that the lamps should be wall mounted. The cost 
of a suitable and safe lamp of this type would be $15.00 each, 
and the total price for installing the lamps is estimated by 
the Electrical Division to be $2700.00. 

As this is a safety precaution that should not be delayed another 
year, it is recommended that this work be proceeded with in 
1970. 

The Comptroller of Accounts advises that 'if City Council 
approved the installation of the wall mounted lamps, the 
additional cost amounting to $214.70.00 will be provided by an 
appropriation from Revenue Surplus - Prior Years, pending 
the final Revenue and Expenditure results at year end.' 

RECOMMENDED that $21+70.00 be provided from this fund so that 
the work can be completed as soon as possible." 

Your Board 

RECOMMENDS the foregoing recommendation of the Acting Social 
Service Administrator be adopted. 


Report to Council 

Standing Committee of Council on Community Services 

June 23, 1977 (1-4) 


4 . Name of Hostel at 124 Dunlevy Avenue 

On May 19, 1977, the Community Services Committee was asked 
by the Assistant Director, Construction & Maintenance Division of 
the City, whether it wished to become involved in the selection 
of a name for a 140-unit hostel financed by Central Mortgage & 
Housing Corporation under the auspices of the City of Vancouver 
Housing Corporation located at 124 Dunlevy Avenue. 

The Committee, at that time, resolved to request community 
organizations in the area to suggest names for the hostel. 

Accordingly, service agencies in the Downtown Eastside were 
written by the City Clerk's office, seeking names for the hostel. 

Before the Committee this date was a letter dated June 9, 
1977 (copy circulated) , from Rev. A. Griffin of First United 
Church proposing that the hostel be named after the late Rev. 
Andrew Roddan who served the citizens of the Downtown Eastside 
of Vancouver during the years 1928 - 1948. 

Also before the Committee was a letter dated June 7, 1977 
from the DERA Senior Citizen Club proposing that the hostel should 
be named as "DERA Place". 

Following brief discussion, it was 

RECOMMENDED 

THAT Council name the hostel at 124 Dunlevy Avenue 
as "Roddan Lodge" after the late Rev. Andrew Roddan 
who served the citizens of the Downtown Eastside 
during the years 1928-1948. 


The meeting adjourned at approximately 2:30 P.M. 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


JUNE 30, 1977 


A meeting of the Standing Committee of Council on Community Services 
was held on Thursday, June 30, 1977, in Committee Room No. 2, Third 
Floor, City Hall, at approximately 1:30 P.M. 


PRESENT ! Alderman Rankin, Chairman 
Alderman Bellamy 
Alderman Gerard 

ABSENT: Alderman Ford 

Alderman Marzari 

COMMITTEE CLERK: H. Dickson 


Adoption of Minutes 

The Minutes of the Community Services Committee meetings of June 16 
and June 20, 1977, were adopted. 


RECOMMENDATION 

1. Fire By-law Enforcement in the Core Area - 
Castle Hotel, 750 Granville Street and 
Hotel Vancouver, 900 West Georgia Street 

Vancouver City Council, at its meeting on May 31, 1977, after 
considering a report from the Community Services Committee, passed 
a series of recommendations, among them 

"THAT the owner of the Castle Hotel, 750 Granville Street, 
be given 30 days in which to have final plans for full 
compliance with the Fire By-law requirements adopted and 
that the Fire Chief report to the Community Services 
Committee on the Castle Hotel at the end of 30 days." 

"THAT the owner of the Hotel Vancouver, 900 West Georgia 
Street, be granted 30 days in which to prepare final 
plans acceptable to the Fire Chief for full compliance 
with the Fire By-law, and that the Fire Chief report to 
the Community Services Committee at the end of 30 days." 

The Committee had before it for consideration a Manager's 
Report dated June 23, 1977 in which the Fire Chief reported as 
follows: 


" At the meeting of the Standing Comnittee on Community Services of Hay 19, 1977» 
the Fire Chief mbs instructed to report in 30 days on the status of the Castle 
Hotel and the Hotel Vancouver. 

Meetings have been held with the owner of the Castle Hotel and the basis for 
a satisfactory plan of the necessary renovations has been agreed upon. A 
schedule of proposed completion dates Mill be forwarded by the ow)er this 
week. The architect is in the process of finalizing the drawings for the 
owner for presentation to all City departments and the Fire Marshal's Office 
for approval. Work is in progress on items not requiring approval. 
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Clause No. 1 Continued 

"A meeting was held with the management of the Hotel Vancouver and plans of 
a new proposal have been put forward by their architect. This proposal 
is being examined by the Fire Chief with the assistance of the Fire Marshal 
and Building Inspection Division for feasibility. The problems of this 
building layout are quite cotnplex and the new proposals will require more 
time for study. 

A further update on this information can be made verbally to the Comnittee 
upon presentation of this report. " 


Appearing before the Committee on this matter were representa- 
tives of the Fire Department, Mr.M. Miletich of the Castle Hotel 
Mr. Doug Harmon - Chief Engineer of the Hotel Vancouver , and Mr. 
David Harris - solicitor for Canadian National, owner of the Hotel 
Vancouver . 

In response to a question from the Chairman, a representative 
of the Fire Department indicated that the owner of the Castle Hotel 
has had final plans for full compliance with the Fire By-law 
requirements drawn up and these have been submitted to the Fire 
Marshal's office for approval. If the plans are approved, a con- 
tract to carry out the work can then be awarded. 

Mr. Miletich of the Castle Hotel siibmitted a letter dated 
June 29, 1977 from Mr. Trevors Bjurman of Russell & DuMoulin, 
solicitors for the Castle Hotel (copy circulated) , which outlined 
the progress being made in bringing the Castle Hotel into compliance 
with the Fire-By-law. 

Representatives of the Fire Department told the Committee 
that several meetings have been held with representatives of the 
Hotel Vancouver; that a proposal to implement the extensive work 
required to bring this hotel into compliance with the Fire By-law 
has been prepared but some details have to be finalized. 

The solicitor for Canadian National advised the Committee 
the proposal has to be approved by the Canadian National head 
office in Eastern Canada prior to its submission to the Vancouver 
Fire Department and that this would take two to three weeks. He 
pointed out that the submission is only a proposal and that addi- 
tional time will be required to finalize actual working drawings. 

Following discussion, it was 

RECOMMENDED 

A. THAT the Fire Chief report to the Community Services 
Committee in 30 days on progress being made to bring 
the Castle Hotel, 750 Granville Street, into full 
compliance with the Fire By-law requirements. 

B. THAT the owner of the Hotel Vancouver, 900 West 
Georgia Street, be granted a further 30 days in 
which to submit to City officials their final 
proposal for full compliance with the Fire By-law 
and that the Fire Chief report back to the Com- 
munity Services Committee at the end of 30 days. 
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2. Future of the Wicklow Hotel, 1516 Powell Street 

Vancouver City Council, at its meeting on May 31, 1977, 
approved the following recommendation of the Community Services 
Committee: 

"THAT consideration of the Downtown Eastside Residents ' 
Association's letter dated April 19, 1977, on the 
Wicklow Hotel, be deferred pending a discussion by the 
Community Services Committee with the City's Director 
of Planning and Director of Social Planning regarding 
housing projects in the core area of the City, and that 
the City Manager's office co-ordinate a report on this 
general subject for the Committee meeting." 

The Committee considered this matter further at its meeting 
on June 16, 1977 (extract attached) and resolved to defer the 
matter for two weeks to June 30, 1977, for staff report and that 
the City Manager submit a report on the implications of seismic 
loading standards as applied to the Wicklow Hotel. 

The Committee had before it for consideration a Manager's 
Report dated June 23, 1977, along with a memo dated June 24, 1977 
from the Executive Assistant to the City Manager enclosing a City 
Manager's Report dated February 22, 1977 regarding earthquake 
standards for older buildings (copies circulated) . 

Also before the Committee was a report dated June 27, 1977 
from Mr. D. Vanin of the Greater Vancouver Housing Corporation 
regarding the Wicklow Hotel (copy circulated) . 

In the Manager's Report dated June 23, 1977, the Director 
of Social Planning reported that there are five reports expected 
to go to Council in the next few months which outline policies 
for core area housing. 

The Director of Social Planning recommended in the Manager's 
Report that the City of Vancouver not get involved in the purchase 
or management of the Wicklow Hotel. 

The submission from the Greater Vancouver Housing Corporation 
contained a recommendation that/ based on its investigations of the 
Wicklow Hotel, it cannot recommend acquisition and rehabilitation 
of the Wicklow Hotel at this time. 

Speaking to his report, the Director of Social Planning 
reminded the Committee that the City is involved in a large number 
of housing projects in the Downtown area and requested that the 
Greater Vancouver Housing Corporation might co-operate with the 
City's Social Planning Department in renovation plans for the 
Manhattan Apartments on Robson and possibly other housing renova- 
tion projects in the Downtown area. 

Mr. Vanin, speaking to his report, reiterated the recommenda- 
tion contained therein that indicated that the Housing Corporation 
is willing to co-operate with the City in residential rehabilitation 
in the inner City area. There have been indications that Central 
Mortgage & Housing Corporation may fund such rehabilitation projects 
under Section 51. 

Mr. Vanin said there are a number of older hotels which could 
be rehabilitated with some information and assistance from the 
City of Vancouver. 


Continued 


Report to Council (II-4) 
Standing Committee of Council on Community Services 
June 30, 1977 


Clause No. 2 Continued 

A general discussion followed on the City's role in the 
provision of low-cost housing in the Downtown area with the 
Chairman making a statement that a report nearly ten years ago 
on the subject of housing indicated that the construction indus- 
try had stated at that time that it cannot provide for the 
population in the lower 30% of total income bracket and that 
housing for this portion of the population should be the responsi- 
bility of government. The Chairman said he feels this remains true. 

A spokesman from the Social Planning Department reported 
there is a 15% vacancy rate in the Downtown Eastside and that 
when the new SAFER program comes into effect, it may allow some 
low-income persons to move into this available housing. 

Mr. B. Erikseji of the Downtown Eastside Residents' Associa- 
tion advised the Committee there are approximately 1,000 persons 
seeking accommodation in the Downtown area and that the 15% vacancy 
rate does not provide enough accommodation for these people. He 
added that many of the buildings with vacancies do not comply with 
City building and health regulations and that approximately 80% 
of the estimated 1,000 persons seeking residential accommodation 
are on social assistance. 

A representative of the Planning Department disagreed with 
Mr. Eriksen's estimate of the number of persons looking for accom- 
modation in the Downtown Eastside, saying the figure is approxi- 
mately 300 persons. 

The Planning Department representative introduced an architect, 
who was involved in one of the first older hotel rehabilitation 
projects in the Downtown area, who suggested to the Committee that 
such rehabilitation projects could be made simpler if the Building 
Board of Appeal could examine preliminary drawings rather than 
waiting until the complete finalized plans are drawn. He indicated 
it is nearly impossible to know the total costs of building 
rehabilitation in advance. 

Asked by the Chairman if this was feasible, the Assistant 
Director and City Building Inspector of the Permits & Licenses 
Department said that the Board of Appeal could examine preliminary 
drawings . 

It was also noted in the submission from the Greater Vancouver 
Housing Corporation that Page 4 of that Corporation's submission 
requested the City to provide the Housing Corporation with five 
basic commitments as follows: 

(1) Make available a list of structures which it 
considers presently high in its list of 
priorities for inner city rehabilitation. 

(2) Co-operate with G.V.H.C. in producing a compre- 
hensive market needs study for the inner city 
together with an analysis of present and future 
rent subsidy programs available to residents in 
the Downtown East Side. 

(3) Indication regarding how strictly certain build- 
ing, zoning, development or fire by-law regulations 
will apply to structures in this category, e.g. 
seismic loading standards, etc. 
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(4) Advise G.V.H.C. on any present or future City 
policies or programs concerning the rehabilita- 
tion of older structures. 

(5) That at least one City staff member be available 
to co-ordinate efforts between G.V.H.C. and the 
City with respect to all future rehabilitation 
projects . 

Following further discussion, it was 
RECOMMENDED 

A. THAT the Building Board of Appeal examine 
preliminary drawings of proposed building 
renovations . 

B. THAT the City of Vancouver not get involved 
in the purchase or management of the Wicklow 
Hotel, 1516 Powell Street, at this time. 

C. THAT the Directors of Social Planning and 
Planning co-operate with the Director of 
the Greater Vancouver Housing Corporation 
towards the fulfillment of the five commit- 
ments requested on page 4 of the Greater 
Vancouver Housing Corporation's report to 
the Community Services Committee dated June 
27th, 1977; and report back to the Community 
Services and/or Planning and Development 
Committee as necessary. 

D. THAT the Director of Social Planning have an 
early meeting with the Greater Vancouver 
Housing Corporation re the possibility of the 
Greater Vancouver Housing Corporation's in- 
volvement in the Manhattan Apartments and 
those other buildings that require immediate 
action. 

E. THAT the submission of the Greater Vancouver 
Housing Corporation dated June 27, 1977 on 
the Wicklow Hotel be received. 


3. Insurance on Contents of City-Owned Frame Rooming Houses 

The Conunittee had before it for consideration the following 
letter dated June 9, 1977 from Alderman Darlene Marzari, Vice- 
Chairman of the Committee, to the Chairman: 

"Mr. Julius Dietz ceime to see me to complain about the 
fact that a number of insurance companies are refusing 
to insure frame rooming houses in the West End. The 
house that Mr. Dietz lives in is City-owned. I talked 
to the Properties Division about this and they are 
aware that tenants' insurance is no longer available 
because of the high risk. 

I think this matter would be appropriate for inclusion 
in a Community Services Committee agenda. Possibly we 
should even have insurance agency representatives around 
the table to discuss what they consider to be high risk 
and to see if there is any way to continue tenant policies. 
The logical extension of their present policy will mean 
the destruction of any freime rooming house in the West 
End. Mr. Dietz would be prepared to come to the Committee." 
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Appearing before the Committee on this matter were Mr. 
Julius Dietz, the Director of Finance and Mr. Bruce Sibbald of 
Reed Shaw Stenhouse Ltd., the City's insurance brokers and one 
of the largest insurance companies in the world. 

Mr. Dietz told the Committee that the contents of his suite 
in the City-owned building were valued at approximately $7,000.00, 
that they had been insured by an insurance company, that he has 
never claimed for insurance, and that he was advised by his 
insurance company that they would not renew the insurance on his 
belongings because the contents were in a frame rooming house. 
Mr. Dietz stated he had contacted a large number of insurance 
companies but was unsuccessful in securing the necessary insurance. 

Mr. Dietz suggested to the Committee that this would mean the 
contents in all frame rooming houses are non-insurable. 

Mr. Dietz proposed three alternatives: that the City sign a 
policy with the tenant for a lease and, in addition, provide 
insurance on the tenant's contents at, say, $5.00 per month (Mr. 
Dietz suggested not all tenants would want the insurance and that 
some tenants have very little belongings worth insuring) ; that the 
City of Vancouver secure a private insurance company to provide 
insurance for the contents of tenants of frame rooming houses and 
that the Provincial Government be asked to share in the costs of 
providing this insurance; that the City request the Provincial 
Government to direct the Insurance Corporation of British Columbia 
to provide insurance on the contents of tenants of frame rooming 
houses. 

Mr. Sibbald of Reed Shaw Stenhouse pointed out that the build- 
ing itself is insured by the City; however, he could not say that 
tenants of all rooming houses are being refused insurance on their 
contents; that each insurance company has its own methods of 
operation. 

Mr. Sibbald indicated there are approximately 100 insurance 
companies in British Col\ambia and suggested that Mr. Dietz persist 
in his search for a company which will insure his belongings. 

Mr. Sibbald said that there are no assigned risks or high 
risk ratings placed on building contents merely because of a 
building's condition, and that he knows of no such risk policy in 
Canada . 

The Director of Finance added that most of the major insurance 
companies are based in Britain or the United States and that in 
recent years these companies have expressed negative feelings about 
insurance in Canada. 

The Director of Finance reminded the Committee the Provincial 
Government does have a Superintendent of Insurance who possibly 
should be requested by Council to look into this situation. 

During discussion, it was noted by the Committee that the 
City has upgraded the fire safety of its frame apartment buildings 
in the last few years. 

It was also noted during discussion that schools and hotels 
have experienced bad fire losses and are high risks, and Mr. B. 
Eriksen of the Downtown Eastside Residents' Association said that 
some businessmen and hotel owners have complained to him that they 
are paying more for fire insurance after installing fire sprinkler 
systems than they were before such installations. 
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A member of the Committee asked for a specific report on the 
problem of Mr. Dietz in securing insurance on the contents of hr.s 
bosT!s and the Director of Finance gave an undertaking that repre- 
sent-ti.es of Reed Shaw Stenhouse would discuss this matter with 
Mr. Dietz. 

Following discussion, it was 

RECOMMENDED 

A. THAT the Director of Finance prepare a City 
Manager's report for submission to the Community 
Services Committee in two weeks on whether in- 
surance companies are providing adequate insurance 
on the contents of City-owned frame apartment 
houses . 

B. THAT Council write the Provincial Superintendent 
of Insurance drawing to his attention that based 
on the complaint of Mr. J. Dietz there is an 
apparent unwillingness of insurance companies to 
insure the contents of tenants in frame apartment 
buildings, and requesting the Superintendent of 
Insurance to investigate this matter and provide 
a report in writing to the Community Services 
Committee of Council as soon as possible. 


4. Further Allocation of POSER Funds for Childrens Place 

The Committee had before it for consideration a Manager's 
Report dated June 16, 1977 (copy circulated) in which the Director 
of Social Planning reported on the Childrens Place pre-school 
program in the Grandview Woodlands area for children with mental, 
physical, social and/or cultural handicaps. 

In the report, the Director of Social Planning reported that 
the program has not been operated in full capacity long enough to 
fully evaluate its effectiveness and that therefore he would 
request the experimental stage of the project be extended for 
four months until October 31, 1977. 

The program has been supported by funds from the Social Plan- 
ning Department's POSER budget but since the Director of Social 
Planning does not have authority to spend more than $5,000.00 for 
a demonstration program of this type. Council's approval was 
requested by the Director of Social Planning for the expenditure 
of an additional $4,000.00 to carry the program through October. 

The Childrens Place program commenced at the beginning of 
1977 at a cost of $4,800.00. 

The required additional $4,000.00 is already available in the 
Social Planning Department's POSER account, so that the request 
will require no increase in the 1977 Departmental Budget. 

Following brief discussion, it was 

RECOMMENDED 

THAT Council approve an allocation of $4,000.00 
to further the Childrens Place program from June 
30, 1977 until October 31, 1977. 


The meeting adjourned at approximately 2:45 P.M. 

FOR COUNCIL ACTION SEE PAGE(S) Jl'SL. 
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STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


JUNE 30, 1977 


A meeting of the Standing Conunittee of Council on Planning 
and Developnent was held in the No. 1 Committee Room, Third Floor, 
City Hall, on Thursday, June 30, 1977 at approximately 1.35 P.M. 


PRESENT : Alderman Har court. Chairman 
Alderman Brown 
Alderman Gibson 
Alderman Kennedy (Items 1 & 2) 
Alderman Puil 

CLERK TO THE 

COMMITTEE : M.L. Cross 


RECOMMENDATION 

1 . Kitsilano Design Guidelines 

The Committee considered a report of the City Manager dated 
May 17, 1977 (copy circulated) . In the report the Director of 
Planning advises that on March 16, 1976 Council approved new 
zoning schedules for the Kitsilano Apartment Area which permitted 
greater flexibility in the design of new buildings to encourage 
unique and innovative types of development and encourage redevelop- 
ment to uses better suited to the area resident's housing and 
commercial needs . A list of Design Guidelines was included in 
the Apartment Area Plan and has been used as the basis for decisions 
by the Director of Planning on development proposals. After 
several months of use difficulties have been encountered over 
interpretation of some of the Guidelines. Definitions and explana- 
tions of the Guidelines have now been expanded and the pertaining 
sections of the Apartment Area Plan have been identified and com- 
piled into a booklet entitled "Kitsilano Design Guidelines - 
Apartment Areas {RM3-B & RM3-A1) Commercial Areas {C-2B) " revised 
June 1977 (on file in the City Clerk's office). These revised 
Guidelines will enable the Director of Planning to arrive at 
decisions on development proposals more quickly and he recommends 
that the Guidelines be adopted. 

The City Engineer had expressed some concerns and Mr. R. 
Youngberg, Associate Director, Area Planning, advised that Section 
F "Street Scape" sub-section (I) would be amended to read: 

"To create visual continuity between the street and 
the site, developers should be encouraged to provide 
trees and/or other planting on the street. This would 
be done under the provisions of the Encroachment By- 
law (administered by the City Engineer) . There may be 
some cases, such as where the permanent walk does 
not yet exist, where such permission must be refused 
or deferred." 


continued 
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Standing committee of Council 

on Planning and Development 

June 30, 1977 (III-2) 

Clause #1 continued ; 

Sub-section (ii) would be deleted as would Section (I) "Pedestrian 
ways " . 

RECOMMENDED 

THAT the Kitsilano Design Guidelines, as amended this 
day, forming part of the City Manager's report dated 
May 17, 1977 be endorsed as the consolidation and 
clarification of previously adopted policy regarding 
development in the Kitsilano Apartment Area. 

2 . Report on the 1977 Neighbourhood Improvement Program 
Selection and Administration 


The Committee considered a report of the City Manager dated 
June 6, 1977 (copy circulated) . In the report the Director of 
Planning advises that on February 8, 1977 the Planning Department 
had recommended that Hastings-Sunrise , Kensington and the Seymour 
School area (Kiwassa) be recommended to the senior levels of 
government for 1977 NIP programmes and that $1.45 million be 
allocated as the city's share. Council resolved: 

"THAT council allocate $750,000 of City funds as its 
share of the 1977 Neighbourhood Improvement Program, 
and the selection of the Kensington or Hastings- 
Sunrise area to be referred to the Planning and 
Development Committee for report to Council." 

The purpose of the report is to establish NIP areas for 1977, 
to recoinmend staff alterations, to establish budgets for the 
planning stage, and to recommend further actions required to 
initiate these programs . The report contains a map of the proposed 
NIP areas and a description of each area outlining eligibility 
requirements with respect to stability, income, housing condition, 
definitions and local services and the minimum $100 per capita 
requirements . 

A condition of the 1977 NIP Agreement is that the City 
administer the 1977 RRAP program within NIP areas. RRAP programs 
in the new NIP areas will not begin until the NIP programs reach 
implementation stage late next spring. A report on staff and 
budget arrangements for RRAP programs will be prepared for Council 
at that time. However, the Director of Legal Services should be 
instructed to sign the RRAP Agreement at this time. The agree- 
ment is essentially in the same form as the agreement signed for 
the 1976 NIP areas. 

It is proposed that staff be hired for the 1977 NIP programs 
for a minimum of a three year temporary period. Experience has 
shown that the programs have a one year Planning Stage, a two 
year implementation stage and may have some extension into a fourth 
year . 


continued 
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Board of Administration, October 30, 1970 (SOCIAL - 2) 

3. Feed-In, 

Inner-City Service Project 

The Acting Social Service Administrator reports as follows: 

"On April 28, 1970, City Council approved the provision of 
emergency feeding of needy transient youth. The Feed-In to 
be operated by the Inner-City Service Organization for the period 
May 1 to October 3I, 1970. 

The Provincial Department of Rehabilitation and Social Improvement 
agreed to share in the cost as a social assistance payment on 
the 80/20 sharing formula. 

The estimate of numbers who would require the services of the 
Feed-In was 125 per day and the cost estimated to be $6,000.00 
per month. 

The Feed-In started on June 2, 1970 on the playgrounds of 
Alexander Neighbourhood House, moved from there to Henry Hudson 
School for the months of July and August and latterly was 
feeding at the Jericho Barracks and most recently Inner-City 
Hostel at 6th Avenue and Columbia. Two meals per day were 
provided at a cost of 65 cents for breakfast and 90 cents for 
dinner - total $1.55. 

The numbers fed and the cost far exceeded the estimate as 
there was an unusally heavy influx of young transients into 
the City. The costs were: 

June $ 6,171^.00 

July 11,630.00 

August 15,720.00 

September li^,088.00 

October 1 to 11th 3, 63I.OO 

$ 51,21^3.00 

Of this total the City of Vancouver's share was approximately 
Q% or $4, 099. 

All individuals were required to sign a declaration that they 
were without money and were not in receipt of social assistance 
each time they received a meal. There were complaints that 
there were a large number of persons in receipt of social 
assistance who were taking advantage of the Peed-In. About 
2,700 names on the Feed-In lists for one week in July were 
checked against the social assistance roles and only three 
names were indentified as social assistance recipients. The 
possibility of continuing the Feed-In for the winter months has 
been broached by some organizations and a letter to the Department 
of Rehabilitation and Social Improvement concerning this elicited 
the following reply, in part, from the Assistant Deputy Minister 
dated October 26, 1970: 'The Minister has stated that the 
Province will not participate in the cost of the Feed-In beyond 
October 31 > 1970. This coincides with the original date which 
we agreed on many months ago ' . 

The termination of the Feed-In will make it necessary for some 
of the young persons presently using this service to either 
(1) accept hostel care in whatever facilities are available, 
such as Pacific Hostel or Inner-City Service Hostel; or (2) 
accept a referral from the Social Service Department for meals 
and lodging. Meals to be provided by means of meal tickets on 
the White Lunch and lodgings to be paid for directly to the 
landlord. Those who will not accept either of these alternatives 
will likely leave town or will have to rely on whatever other 
resources are available in the community. 
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Report to Council 

Standing committee of Council 

on Planning and Development 

June 30, 1977 (III-3) 

Clause #2 continued; 


New temporary staff for the 1977 NIP programs should be as 
follows : 

For Hastings-Sunrise or Kensington - Planner II 

Planning Assistant III 
Clerk Typist 

Kiwassa - Site Office Co-ordinator 

In addition to the above staff allocations a site office, in 
accordance with our operation of other NIP programs should be 
established for Hastings-Sunrise or Kensington. It is proposed 
that space arrangements for the Kiwassa program will be worked out 
to the satisfaction of the City Manager, i.e. the possibility of 
working out of Seymour School, the Grandview-Woodland Site Office 
or another appropriate location. 

The budgets for administration costs for the planning stages 
for the Kiwassa area and for the Hastings-Sunrise or Kensington 
area are attached as Appendices II and III to the City Manager's 
Report. A further report proposing budgets for the Implementation 
Stage will be presented to Council in the Spring. 

It is felt that NIP monies would be well spent in the Kiwassa 
(Seymour School) area in order to assist in the preservation of a 
residential community threatened by redevelopment. In choosing 
between Kensington and Hastings-Sunrise NIP monies would be better 
spent in Kensington because of a clear deficiency in community 
facilities and because most policy issues could be resolved in 
the preparation of the Concept Plan. 

The following were present for the discussion: 

Mr. D. Berg representing Kiwassa 

Mr. S. Hatch representing Hastings-Sunrise 

Mr. L. Little representing Kensington 

The Committee agreed that the Kiwassa area should be selected 
as a 1977 Neighbourhood Improvement programme Area. Mr. Berg 
filed his brief with the Clerk (copy circulated) . 

Mr . Little advised that he had suggested to the Planning 
Department that the boundaries of the Kensington Area be amended 
to include the area east of Fraser, south of 33rd to 37th Avenue . 
Mr. D. Thomsett, Area Planning, indicated that this area could be 
included but the triangular area east of Victoria to Nanaimo, 
33rd to Kingsway, would have to be deleted. This would increase the 
acreage from 525 acres to 583 acres and the population from 
12,000 to 13,000. A map indicating the new boundaries was distri- 
buted (copy circulated) . 

Mr . Little stated that the area had no community centre and 
the community was trying to undertake sports and other programmes 
utilizing churches and schools in the area. The area lacks 
playing fields and is in need of redevelopment. 


continued 
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Standing committee of Council 

on Planning and Development 

June 30, 1977 (III-4) 

Clause #2 continued ; 

Mr. S. Hatch read a prepared brief on behalf of the Hastings- 
Sunrise Action Council (copy circulated) indicating that the 
position of the Organization is that Hastings-Sunrise should be 
the only area to be designated a NIP Area for 1977. He indicated 
that the Kensington Area and the Hastings-Sunrise Area are equal 
in terms of needed street improvements, parks, etc. Mr. Hatch 
stated that the Hastings-Sunrise Action Council has prepared for 
NIP in the form of community meetings/ public discussion of priori- 
ties and development schemes etc. This was done in view of a 
Council motion stating that Hastings-Sunrise would be a top priority 
for NIP in 1977. 

In response to the statement with respect to the Council 
motion the City Manager advised that at the Standing Committee on 
Planning and Development meeting on April 29, 1976 the following 
motion was defeated: 

"That the Director of Planning report back on the extra 
staff and funding needed to start a local area planning 
process this year in the Hastings-Sunrise Area in prepa- 
ration for a Neighbourhood Improvement Programme in 
1977." 

The motion was also put forward at the council meeting on May 4, 
1976 and defeated. 

Mr. R. Youngberg, Associate Director, Area Planning, advised 
that a Council decision on the 1977 Neighbourhood Improvement 
Programmes was essential by July 12, 1977, as C.M.H.C. has advised 
that the City has three months from the date of the announcement 
(April 6, 1977) to make a decision on which areas will utilize the 
Federal and Provincial contribution to the 1977 N.I. P. in the amount 
of $2.25 million. As there is no Council meeting on July 5, 1977 
C.M.H.C. has agreed to extend the date to July 12, 1977. 

The Committee 

RECOMMENDED 

(A) THAT the Kensington area plus the Kiwassa area be 
selected as 1977 Neighbourhood Improvement programme 
areas . 

(B) THAT the Director of Planning be instructed, after 
further consultation with property owners, to make 
application to rezone the land in Kiwassa from M-1 
to an appropriate zoning which will stabilize the 
residential uses in the area. 

(C) THAT the Neighbourhood Improvement Programme Planning 
Stage Budget in the amount of $101,480 (City share 
$25,370) for Kensington and $39,355 (City share 
$9,839) for Kiwassa as contained in Appendices II 
and III of the City Manager's report dated June 6, 
1977 be approved . 


continued 
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Standing Committee of council 
on Planning and Development 
June 30, 1977 


(III-5) 


Clause #2 continued ; 

(D) THAT the Director of Personnel Services be instructed 
to classify the positions of Planner, Planning Assis- 
tant and Clerk Typist for the Kensington Programme 
and Site Office Co-ordinator for the Kiwassa Programme 
and submit his recommendations to the City Manager for 
approval (these are cost shareable positions temporary 
for the life of the project to April 6th, 1980) . 

(E) THAT auto allowances be approved for the Planner and 
Planning Assistant in Kensington and for the Site 
Office Co-ordinator in Kiwassa. 

(F) THAT the establishment of a site office to serve the 
Kensington Neighbourhood Improvement Programme be 
authorized and that the Supervisor of Properties be 
instructed to locate appropriate office space. 

(G) THAT the Director of Planning be instructed to make 
arrangements for office space at minimal cost for 
the Kiwassa Neighbourhood Improvement Programme to 
the satisfaction of the City Manager. 

(H) THAT the boundaries for the selected Neighbourhood 
Improvement boundaries of Kensington , as amended this 
day, and of Kiwassa as outlined in the City Manager's 
Report be approved and that the Director of Planning 

be authorized to apply for a Certificate of Eligibility 
for the Planning Stage of the two programmes. 


(I) THAT the Director of Legal Services be instructed to 
sign both the NIP and RRAP agreements. 

3. Grandview-Woodland Neighbourhood improvement Program: 
Concept Plan and Implementation Stage Administration 

The Committee considered a report of the City Manager dated 
June 17, 1977 (copy circulated) in which the Director of Planning 
outlines the process for developing the NIP Concept Plan for 
Grandview-Wood lands . He advises that the Concept Plan was prepared 
by the Citizens ' NIP Committee in co-operation with the City 
Planning Department, staff of other civic departments and boards, 
and the citizens of Grandview-Woodland. The plan calls for seven 
major categories of NIP expenditures including a contingency fund 
to provide some flexibility in funding new projects that are 
proposed during the implementation of the programme . 

The cost sharing arrangements for the proposed improvement 
projects would be as follows: 


Total CMHC Province City 


School Improvements 
Park Improvements 
Street Beautification 
Street Curbing and Bus 


$1,035,000 $ 517,500 $258,750 $258,750 
460,000 230,000 115,000 115,000 
201,000 100,500 50,250 50,250 


Shel ters 
Social Services 


181,000 
90,500 


45,250 
45,250 


22,625 
22,625 


113,125 
22,625 
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Clause #3 continued ; 

Housing 250,000 125,000 62,500 62,500 
Planning (appropriated 

August 24, 1976) 69,546 34,774 17,386 17,386 

Administration 182,532 91,266 45,633 45,633 

Contingency Fund 120,922 60,461 30.230 30,231* 

TOTAL $2,590,500 $1,250,000 $625,000 $715,500 


*The size of the City's share of projects yet to be identified 
could exceed this amount, depending on the cost-sharing formula 
that is applied. 

The Director of Planning noted that policy recommendations 
to deal with land use, development and traffic issues in the 
Grandview- Wood land NIP area will be forthcoming as part of the 
Grandview-Woodland local area plan. 

The Committee 

RECOMMENDED 

A. THAT the funding allocations outlined in the Grandview- 
Woodland NIP Concept Plan (Appendix III of the City 
Manager's Report dated June 17, 1977) be approved and 
the Concept Plan be submitted to the Provincial Govern- 
ment for approval . 

B. THAT the local CMHC office be requested to issue a 
Certificate of Eligibility for the Implementation Stage 
of the Grandview-Woodland NIP as soon as possible, 

so that the City's RRAP staff can begin processing 
applications for RRAP assistance in the area. 

C. THAT the appropriation of $715,500 (less $17,386 
already appropriated for the planning stage) from the 
$1.4 million allocated on May 4, 1976 to 1976 Neighbour- 
hood Improvement Programs, to the Implementation Stage 
of the Grandview-Woodland NIP, be approved. 

D. THAT the appropriation of $182,532 to the Administration 
Budget of the Grandview-Woodland NIP (Implementation 
Stage) be approved; costs to be shared as follows: 

CMHC $91,266.00 
Province of B.C. $45,633.00 
City of Vancouver $45,633.00. 

E. THAT the temporary position of the Clerk ii (RRAP 
Promoter) for the Grandview-Woodland Neighbourhood 
improvement Program be extended to June 30, 1980. 

F. THAT the Director of Planning and the City Engineer be 
instructed to report back on the details of an NIP- 
subsidized street paving and curbing program for the 
Grandview-Woodland NIP area. 


continued 
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4 . By-Laws Review Program - Stage 1 
Housekeeping Amendments 

The committee considered a report of the City Manager dated 
June 23, 1977 (copy circulated) in which the Director of Planning 
advises that Mr. B. Porter, Staff Consultant (By-laws) has 
initiated a program to review the City's land use and development 
controls and to recommend thereon. This By-law Review Program is 
formulated around three primary objectives: 

1. Review and analyze the Zoning and Development By-Law and 
related land-use regulations to determine where revision 
is needed to ensure efficiency, convenience to the public, 
and effective implementation of City Policy, and recommend 
the form and content of such revisions within existing 
format and policy. 

2 . Establish a policy and framework for the encouragement of 

alternate or innovative means of securing planning policies 
and objectives, including improved development forms, and 
recommend their form and content. 

3 . Provide advice and assistance to the Department on issues 
generally relating to land use and zoning. 

The report notes that the addition of marginal notes to 
accompany the printed text of the By-Law is proposed. The By-Law 
serves to inform the public on what development can or cannot be 
done, and marginal notes can facilitate and improve the use of 
the By-Law by: 

1. Cross-referencing other provisions of the By-Law or other By-Laws 
and regulations, e.g. Health By-Law, Streets By-Law, etc. 

2. Explaining or amplifying the provisions in much the same manner as 
the bills and acts of Senior Governments. Repeal information would 
also be contained in the notes. 

3. Referring to resolutions, guidelines and policies which, although 
not forming part of the By-Law, are relevant and important to its 
implementation and understanding. 

4. Providing for ease of revision as they are for information 
only and do not form part of the By-Law text, thus they may 
be revised without the necessity of a formal amendment 
process . 

Substantive amendments have been made to By-law provisions 
regarding - 

Equipment (Trucks or buses) parked on residential sites. 

Hospitals & Personal Care Homes . 

Animals & Birds. 

Double Fronting Sites. 

Projection of Canopies (or awnings) . 

Masts and Antenae . 

Building Line - Measurements . 

Fences . 

District Schedules. 

Departmental Responsibilities - Director of Planning. 
Development Permits - Occupancy. 

Relaxation to Allow More Than One Townhouse "Building" Per Site. 
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Clause #4 continued ; 

The following By-law provisions in need of amendment require 
prior consideration and determination by Council. 

1. Raising or Relocating a Building on the Same Site or Within 
the Same District. 

Direction is sought as to the following options : 

A. If it is intended to require that all buildings adjusted 
on their foundation conform with all the regulations of 
their district, including non-conforming buildings being 
raised for basements or renovations, then proposed Sections 
10.13 a, b, and c may be considered. 

B. If it is intended only to regulate buildings being relocated 
on the same site or to a different site and not to regulate 
buildings being raised, then only Sections 10.13 a and b re- 
quire consideration. 

C. If some regulation of non-conforming buildings being raised 
is desired, option A could be adopted with a direction for 
further study and a report. 

The Director of Planning recommends Option B. 

2. Parking of Boats and Boat Trailers on Residential Sites. 

The options open are : 

A. If no regulation of boats and boat trailers on private property is 
desired, no further action need be taken. 

B. If outright prohibition is intended, 'boats and boat trailers' 
should be added to the general prohibition beginning proposed 
Section 10.17. 

C. If some regulation is sought, 'boats and boat trailers' should 
be added to the general prohibition but also to the relaxation 
provisions of Subsection C. 

The Director of Planning recommends Option C. 

3. Tourist Courts. 
Options available are: 

A. The elimination of tourist courts as a potential 
development form by the repeal of Section 11(5) 
and the removal of tourist courts from the district 
schedule uses . 

B. No alteration to the existing situation. 

C. The limitation of tourist courts to those presently 
existing by the deletion of street locations noted 

in Section 11(5) (a) (i to v) , leaving the alternatives 
of eventual elimination or continuation of use to 
future consideration . 

The Director of Planning recommends Option C, noting that 
several tourist courts are at present actively considering a 
change of use and alternate development possibilities, and 
Option C does not delimit available alternatives . 
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Clause #4 continued ; 

The City Manager submitted these options for amending by-law 
provisions to the Committee for Consideration. 

Mr. Porter advised that the following clarifying corrections 
should be made to the Appendices forming part of the Manager's 
Report dated June 23, 1977: 

Appendix C - Proposed Section 10(3) 
Change "liable" to "likely" 

Appendix C - Proposed Section 10(6.4) 

Insert "unduly" between "no" and "adverse" 

Appendix D - Proposed Section 11(10.2) 

Change "site used pursuant to this section" 
to "gasoline service station site". 

After discussion the Committee 

RECOMMENDED 

(A) THAT with respect to amendment to Section 10(8), 
Raising or Relocating a Building, Option B be 
approved; Section 10(10) Parking of Boats and 
Boat Trailers, Option C be approved; and 
Section 11(5) Tourist Courts, Option C be approved. 

(B) THAT the Director of Planning be instructed to make 
application to amend Sections 3, 6, 9, 10 and 11 of 
By-law 3575, being the Zoning and Development By-law, 
pursuant to the revisions proposed in Appendices B, 

C and D, and that these amendments be referred 
direct to a Public Hearing . 

(C) THAT the renumbering and retitling required by the 
By-law amendments, and also as proposed in Appendix 
A, be attended to concurrent with the amendments of 
Recommendation A , above . 

(D) THAT the Director of Planning be instructed to 
prepare marginal notes to accompany subsequent 
printings of the Zoning and Development By-law, 

such notes being for information only and not forming 
part of By-law 3575. 


The meeting adjourned at approximately 3.15 p.m. 


* * * * * 
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CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 


A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, July 26, 1977, in the Council Chamber, 
commencing at 9:30 a.m. 


PRESENT : Mayor Volrich 

Aldermen Bellamy, Brown, Ford, Gerard, 
Gibson, Kennedy, Marzari, 
Puil and Rankin. 

ABSENT : Alderman Harcourt (Leave of Absence) 
CLERK TO THE COUNCIL: D. H. Little. 


PRAYER 

The proceedings in the Council Chamber were opened with 
prayer, offered by the Civic Chaplain, the Reverend Phillip 
Hewett of The Unitarian Church of Vancouver. 


CONDOLENCE 

The Mayor noted that Mr. Frank Watson had passed away 
recently. Mr. Watson served on the Vancouver City Planning 
Commission for a number of years, and was also a past member 
of the Board of Variance. 

MOVED by Aid. Bellamy 
SECONDED by Aid. Rankin 

THAT Council's condolence be extended the Mrs. Watson. 

- CARRIED UNANIMOUSLY 


'IN CAMERA' MEETING 

The Council was informed that there are matters to be 
considered 'In Camera' later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Brown 
SECONDED by Aid. Bellamy 

THAT the Minutes of the Regular Council Meeting of July 
12, 1977, with the exception of the 'In Camera' portion, be 
approved . 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Rankin 
SECONDED by Aid. Bellamy 

THAT this Council resolve itself into Committee of the 
Whole, Mayor Volrich in the Chair. 

- CARRIED UNANIMOUSLY 


fi^tilar Council, ^ulY-26t IBJl ~ 


DKI.KGATIONS 

J. Rczcminq Application: 
5J 78-5188 Moss Ptreet, 
5239-5255 Fairmont Street 

Council, on June 28, 1977, deferred consideration 
of the above-mentioned clause in the Manager's report (Building 
and Planning) dated June 24, 1977, pending the hearing of a del- 
egation from the applicant's lawyer. 

Council noted that Mr. R.K. Baker, represgp^ing the applicant 
requested that this matter be again deferred to a future meeting 
of Council. 

MOVED by Aid. Bellamy 

THAT the request of Mr. R.K.Baker, representing the applicant 
be granted, and, therefore, this matter be deferred to a future 
meeting of Council. 

- CARRIED UNANIMOUSLY 


2. License Suspension - 
Ml". A. Camacho 


In the City Manger's report dated July 19, 1977, the Director 
of Permits and Licenses reported that he had notified Mr. A. 
Camacho that his Billiard Hall/Restaurant business license was 
being suspended for a period of seven days for violating the 
operating hours of Billiard Halls. In his report, the City 
Manager recommended that the license suspension be upheld by 
Council . 

Mr. John J. Fedyk appeared before Council this day to appeal 
the decision of the Director of Permits and Licenses in this 
matter. Mr. Fedyk addressed Council and circulated a brief 
claiming that various other Billiard Hall operators, in close 
proximity to Mr. Camacho, continue operating their premises for 
considerable times after the closing hours in the by-law, and 
none of them have had their licenses suspended. Mr. Fedyk 
suggested that enforcement should be applied uniformly and that 
it was unfair to single out Mr. Camacho ' s operation. 

The Director of Permits and Licenses apprised Council of 
the reasons why he was suspending Mr. Camacho 's business license. 

MOVED by Aid. Puil 

THAT the recommendation of the City Manager, as contained 
ir his report of July 19, 1977, be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Rankin 

THAT the Director of Permits and Licenses be instructed to 
bring to the attention of Council all Billiard Hall operators 
in the City who are convicted of violating the by-law regulations 
concerning operating hours of Billiard Halls. 

- CARRIED UNANIMOUSLY 


3 . Lower Mainland Stroke Association 
Grant Appeal . 

Council, on May 31, 1977 approved the recommendation of 
the Standing Committee on Community Services of May 19, 1977, that 
a grant of $10,642 to the Lower Mainland Stroke Association - 
Vancouver Branch, be approved. 


Regular Council , July 26, 1977 


J 


LOweiT SJainland Stroke Assocla-tiott 
GraJ&t Appeal .(Cont-^cL) 

Mr. J.B. Kane, President of the Lower Mainland Stroke 
Association addressed Council and appealed for a further grant 
of approximately $1,000 towards office expenses. He advised 
that his organization has approached the Provincial Government 
for funding and anticipates a favourable reply 

MOVED by Aid. Rankin 

THAT this matter be referred to the Director of Social 
Planning for further consideration and report. 

- CARRIED UNANIMOUSLY 

UNFINISHED BUSINESS 

1. Traffic Hazards on Cedar 
C rescent and Vicinity 

At its meeting on June 28, 1977, Council deferred 
consideration of the above clause in the Transportation 
Committee's report dated June 16, 1977, pending a report from 
the City Manager on the disposition of lands acquired by the 
City for the Burrard/Arbutus Connector. 

An explanatory memorandum was circulated to Council by the 
City Manager; also circulated was a memorandum from the City 
Engineer dated July 19, 1977, attaching a plan showing the 
disposition of the properties acquired for the Burrard/Arbutus 
Connector . 

Council noted a delegation request from Mr. W. A. Rennison 
on behalf oflocal residents, and Mr. D.C. Brodie, a resident of 
the 3400 Block Cypress Street. 

MOVED by Aid. Rankin 

THAT consideration of this matter be deferred, pending the 
hearing of the delegations as requested. 

- CARRIED UNANIMOUSLY 


2 . Inspectors for Enforcement 
of the Lodging House By-law 

Vancouver City Council, on July 12, 1977, deferred consideration 
of recommendation 'A' of the Community Services Committee's report, 
dated June 23, 1977, on Inspectors for Enforcement of the Lodging 
House By-law, to permit the City Manager an opportunity to report 
back on the workload of all Health Inspectors. Before Council 
this day was a report of the City Manager dated July 20, 1977 
on this matter. 

MOVED by Aid. Rankin 

THAT Council authorize the Medical Health Officer to hire 
three additional Health Inspectors with the costs of any additional 
inspectors being funded within the established 1977 Health 
Department Budget; 

FURTHER THAT these costs be included in future Health 
Department Budgets. 

- CARRIED 

(Mayor Volrich opposed) 

Alderman Ford requested that the Director of Social Planning 
report on what is being done by the three Community Workers in the 
Downtown Eastside to encourage residents of hotels and rooming houses 
in the area to undertake some more responsibility for maintaining 
their accommodation up to standard. The Mayor so directed. 
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Board of Administration, October 30, 1970 (SOCIAL - 3) 

Item No . 3 cont ' d 


In view of the Government's intention not to share in the cost 
of the Peed-In beyond October 31, 1970, it is recommended that: 

The Social Service Department terminate its arrangement 
with Inner-City Services for the Peed-In effective October 
31, 1970, and that organization be so notified." 

Your Board 

RECOMMENDS the foregoing recommendation of the Acting Social 
Service Administrator be adopted. 


FOR ADOPTION SEE PAGE(S) — 


Regulaj: Council, July 26^ 1977 


4 


GOIWIUNIGATIONS OR PETITIONS 

1 . Appointment of Civic Chaplain 

In a memo dated July 18, 1977, the Mayor recommended the 
appointment of the Reverend R.A. Redman, a retired minister of 
the United Church of Canada, as Civic Chaplain for the month 
of August. 

MOVED by Aid. Kennedy 

THAT the recommendation of the Mayor, contained in his 
memorandum of July 18, 1977, be approved. 

- CARRIED UNANIMOUSLY 


2 . Civic Dinner for Visiting Parliamentarian s . 

The Speaker of the Legislative Assembly of B. C, in a letter 
dated July 9, 1977 to the Mayor, invited the City of Vancouver 
to host a dinner, on Wednesday September 14, 1977, for delegates 
to the Annual Commonwealth Parliamentary Association Tour and 
Conference. Also attached was a letter from the Speaker to the 
Executive Assistant to the Mayor, giving details of the proposed 
tour and conference. 

MOVED by Aid, Kennedy 

THAT the City host a dinner on September 14, 1977, for 
delegates to the Annual Commonwealth Parliamentary Ar'~.ociation 
Tour and Conference, at a cost not to exceed $1,000. 

- CARRIED 

(Aldermen Marzari, Puil and Rankin opposed) 


3 . Robson Street Closure 

The Mayor, in a memo dated July 21, 1977, submitted the 
request of the merchants on Robson Street that Council approve 
the closure of the 1000 and 1100 blocks in Robson Street during 
the month of August, to all traffic except emergency vehicles 
and buses, in order to facilitate street activities. 

The City Engineer, in a memo dated July 25, 1977, reported 
on previous experience with the closure of the 1000 block Robson 
Street. He estimated the cost of street cleaning and barricading 
will be $1100 each day, based on the type of closure previously 
approved. He recommended that approval not be given to close the 
street on Saturday, August 20, 1977, because of the P.N.E. Parade 
on that day. 

MOVED by Aid. Puil 

THAT approval be given to the merchants of Robson Street 
to close the 1000 block of the street to all traffic except 
emergency vehicles and buses on August 6th, 13th and 27th, 1977 
subject to the satisfaction of the City Engineer and other 
officials involved, and particularly subject to the various 
factors referred to in the City Engineer's memo of July 25, 1977; 

FURTHER THAT a grant to the Robson Street merchants, equal 
to the City's costs for this closure, be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY. 


Jtegular CoijaciJ-, Jttly 1977 . 


COMMUNICATIONS OR PETITIONS (Cont'd) 

4 . Economic Developmen-t Office . 

In a memo dated July 20, 1977, the Mayor proposed that the 
City establish an Economic Development Office. His memo 
concluded with the following recommendations: 

1. THAT the Council approve in principle the 
establishment of an Office of Economic 
Development : 

2. THAT the funding for such an Office be provided 
for in the 1978 Budget, with the Office to 
become operational at the beginning of 1978: 

3. THAT the City Manager report on what may be adequate 
for personnel requirements, office space require- 
ments, job descriptions and pay levels: 

4. THAT the said Office of Economic Development be 
responsible to the Director of Finance. 

MOVED by Aid. Rankin 

THAT the above recommendations be deferred to the next 
meeting of Council and the City Manager submit an historical 
report on the City's past experience in this matter, when there 
was an Industrial Development Commission and an industrial section 
of the Properties Office, the report to include the experience 
of other cities with respect to Industrial Development Offices. 

- LOST 

(Aldermen Bellamy, Brown, Ford, Gerard, Gibson, Kennedy, 
Puil and the Mayor opposed) 

MOVED by Aid. Kennedy 

THAT recommendation 1 of the Mayor be approved. 

- (carried) 

MOVED by Aid. Rankin (in amendment) 

THAT the words 'approve in principle' be deleted and the 
words 'look into' be substituted therefor. 

- LOST 

(Aldermen Bellamy, Brown, Ford, Gerard, Gibson, Kennedy, 
Puil and the Mayor opposed) 

The amendment having lost, the motion by Alderman Kennedy 
was put and CARRIED. 

(Aldermen Marzari and Rankin opposed) 

MOVED by Aid. Brown 

THAT recommendation 2 of the Mayor be Referred for report 
back on the annual costs involved in the establishment of an 
Office of Economic Development. 

- CARRIED 

(Aldermen Bellamy, Gerard, Kennedy and the Mayor opposed) 

MOVED by Aid. Kennedy 

THAT recommendation 3 of the Mayor be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Puil 

THAT recommendation 4 be deferred for report from the 
City Manager. 

- CARRIED 

(Alderman Kennedy and the Mayor opposed) 

The Council recessed at 10.55 a.m., and, 
following an 'In Camera' meeting in the 
Mayor's office reconvened in Open Council 
in the Council Chamber at 11.25 a.m. with 
the same Members present. 


Se9^<^^^ Council., July 26 , 1971 . . ' , . . ., , 6. 

COMMUMICATIQNS OR PETITIONS (Cont'd) 


5 . Equal Employment Opportunities 

Council noted a letter from Mr. B. Lum requesting an 
opportunity for a number of organizations to address Council 
on August 9, 1977, when the report of the Equal Employment 
Opportunities Committee is before Council for consideration. 

MOVED by Aid. Rankin 

THAT the delegation request be granted together with any 
other delegation requests which may be received in the meantime. 

- CARRIED UNANIMOUSLY 


III. Report of Standing Committee 
on Community Services 
(July 14 , 1977) 


616 East Cordova Street Building 
(Clause 4) 

In a letter dated July 20, 1977, the Downtown Eastside 
Residents Association requested an opportunity to address Council 
this day on the report of the Standing Committee on Community 
Services, dated July 15, 1977, on the 616 East Cordova Street 
building. A similar request was received from the Oppenheimer 
Planning Committee. 

MOVED by Aid. Rankin 

THAT the delegations be heard at this time and the agenda 
be varied accordingly. 

- CARRIED UNANIMOUSLY 

A memorandum was given to each Council Member by the Downtown 
Eastside Residents Association, in which Mr. Eriksen states he 
was misquoted in the report of the Standing Committee on Community 
Services, dated July 14, 1977. On page 5, paragraph 3, Mr. 

Eriksen states he was referring to City staff negotiating to 
acquire 412-420 East Cordova Street and not 616 East Cordova Street, 
as a health facility. In respect of further statement in that 
paragraph, Mr. Eriksen states he pointed out that the proposed 
clinic was almost a full hospital designed to serve the entire 
downtown core - Clark Drive to Burrard and 8th Avenue to the 
Waterfront, while the NIP area is only from Heatley to Main and 
Hastings to the Waterfront. 


Miss Jean Swanson addressed Council on behalf of D.E.R.A. 
and filed a brief urging that Council endorse in principle the 
allocation of N.I. P. funds for the community portion of the 
proposf^d non-profit residential and community facility at 616 
East Cordova Street. 


The Reverend Shaver spoke on behalf of the Oppenheimer 
Planning Committee. He urged Council to approve the Oppenheimer 
Planning Committee's recommendation that N.I. P. funds be 
allocated for this purpose. 


Cont'd 


Regular CobbcII^ July 26 r 1977 

STANDING COMMITTEE REPORT AND COMMUNICATIONS 


Report of Standing Committee 
on Community Services 
(July 14, 1977) (Cont'd) 

616 East Cordova Street Building (Cont'd) 

MOVED by Aid. Rankin 

THAT recommendation 'B' of the Committee be amended and 
then approved as follows: 

'THAT Council endorse in principle the allocation of 
$130,000.00 of Neighbourhood Improvement Program 
funds for the community portion of the combined non- 
profit residential and community facility proposed 
by the Downtown Eastside Residents' Association at 
616 East Cordova Street on the condition that within 
three months officials of Central Mortgage and Housing 
Corporation advise the City explicitly in writing what 
amount of funding it can provide for the Downtown 
Eastside Residents' Association combined non-profit 
residential and community facility, and that such 
information from Central Mortgage and Housing Corpora- 
tion should include the total amounts C.M.H.C. will 
allocate toward both the residential and the community 
recreational portions of the development. ' 

- LOST 

(Aldermen Bellamy, Brown, Ford, Gerard, Gibson, 
Kennedy, Puil and the Mayor opposed) 

MOVED by Aid. Ford 

THAT the $130,000.00 N.I. P. allocation not be held in 
abeyance for the community portion of 616 East Cordova Street. 

- CARRIED 

(Aldermen Marzari and Rankin opposed) 


MOVED by Aid. Ford 

THAT if the Neighbourhood Services Association is determined 
to sell the building at 616 East Cordova Street, the Association 
be urged to sell this building to an organization which will 
continue the use for which the property v/as originally intended. 

- CARRIED 

(Aldermen Brown, Marzari and Rankin opposed) 


MOVED by Aid. Ford 

THAT the Directors of Planning, Social Planning and Finance 
report back by October 1977, following consultation with the 
coininunity, on the use of N.I. P. money to provide social and 
recreational facilities at the street level of the Victory Hotel. 

- LOST (tie-vote) 

(Aid. Brown, Gerard, Kennedy, Marzari and Rankin opposed) 


7 . Four Day Week 

Council noted a letter dated July 25, 1977, from Mr. R.C. 
Ross, Business Manager of the Vancouver Municipal and Regional 
Employees Union, requesting an opportunity to address Council 
this day on the Finance Committee's report dated July 14, 1977, 
on the Four Day Week. 

MOVED by Aid. Rankin 

THAT the request be approved and the delegation be heard 
when the report is before Council later this day. 


- CARRIED UNANIMOUSLY 


liiifgalgir cotmcljli 211; t&9*i '9. 


mmm^tmtimj^ m ^mmxom {coat* 4) 

8 . Jericho Hangars 

In a letter dated July 26, 1977 Mr. Denis Blue requested 
an opportunity to appear before Council when the report of the 
Special Committee on Jericho, is being considered. 

A similar request was received from Mr. J. Land. 

MOVED by Aid. Rankin 

THAT the request be granted and the delegations be heard 
when the report is being considered later this day. 

- LOST 

Aldermen Brown, Ford, Gerard, Gibson, Kennedy 
=and the Mayor opposed) 


CITY MANAGER'S AND OTHER REPORTS 


A. MANAGER'S GENERAL REPORT 
JULY 22, 1977 


Works & Utility Matters 
(July 22, 1977) 

The Council considered this report which contains four 
clauses identified as follows: 

CI. 1: Tender No. 39-77-3 Trucks 

CI. 2: Watermain Installations - 1977 Capital Budget 
CI. 3: Reconstruction of Old Sewers on 10th Avenue - 

Lane East of MacDonald to Stephens; 21st Avenue 

Collingwood to Blenheim and Lane South of Powell 

Columbia to Lane East of Carrall 
CI. 4: Award of Contract 775 for Cofferdam for Granville 

Island Pump Station 

Clauses 1-4 inclusive 

MOVED by Aid. Kennedy 

THAT the recommendations of the City Manager, as contained 
in clauses 1, 2, 3 and 4 of this report, be approved. 

- CARRIED UNANIMOUSLY 

Building & Planning Matters 
(July 22, 1977) 

The Council considered this report which contains five 
clauses identified as follows: 

CI. 1: Rezoning Application - 176 East 14th Avenue 
CI. 2: Transfer of Self-Serve License - Shell Canada 

Limited Gasoline Stations - 1157 Burrard and 

1995 Cornwall 
CI. 3: 969 Homer Street - D.P.A. 76065 
CI. 4: Zoning Amendments to the Chinatown/Gastown 

Historic Area Schedules 
CI. 5: D.P.A. 77558 - Policemen's Parking Lot 

456 East Pender Street 

Rezoning Application - 
176 East 14th Avenue. 
(Clause 1) 

MOVED by Aid. Bellamy 

THAT the recommendation of the Director of Planning be received 
and the whole matter be referred to a Public Hearing. 


- CARRIED UNANIMOUSLY 


Regulax Council, July 26, 1971. ♦ - ^ * » • * 
CITY ISI^^gER'S AMB..QTHER REPORTS (Cont'd) 


Building & Planning Matters 
tauly 22, 1977> tgQnt'd) 


Transfer of Self-Serve License - 
Shell Canada Ltd., Gasoline Stations 
at 1157 Burrard and 1995 Cornwall. 
(Clause 2) 


MOVED by Aid. Bellamy 

THAT the recortmendation of the City Manager, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 


Development Permit Application - 76065 
969 Homer Street. 

(Clause 3) 


Council noted a request from Mr. T. Vancouver to address 
Council as a delegation on this matter. 

MOVED by Aid. Kennedy 

THAT the request be approved and the delegation be heard 
at a time when the owner of the property can also be present. 

- CARRIED UNANIMOUSLY 


Zoning Amendments to the Chinatown/ 
Gastown Historic Area Schedules 
(Clause 4) 

MOVED by Aid. Bellamy 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 


Development Permit Application - 77558 
Policemen's Parking Lot - 4 56 
East Pender Street. 

(Clause 5) 


The City Manager advised that the parking fee of $5.00 
per month per car is no longer being charged. 

MOVED by Aid. Bellamy 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 


The Council recessed at 12.15 p.m. to 
reconvene in the Council Chamber, at 
3.25 p.m. following the Public Hearing. 


Regular Council, July ;<16, 1977 


IQ 


Fire & Traffic Matters 
(July 22, 1977) 


The Council considered this report which contains four 
clauses identified as follows: 

CI. 1: Amendment to City Fire By-law 

CI. 2: Traffic Situation McLean Drive - Hastings to Pender 
CI. 3: Continuation of "Task Force" to Upgrade Existing 

Hotels and Apartments 
CI. 4: Use of Sound Truck - Glad Tidings Temple Parade 


Clauses 1 and 2 

MOVED by Aid. Rankin, 

THAT the recommendation of the City Manager contained in 
Clause 1 be approved and Clause 2 be received for information. 

- CARRIED UNANIMOUSLY 

Continuation of "Task Force" to 
Upgrade Existing Hotels and 
Apartments (Clause 3) 

MOVED by Aid. Rankin, 

THAT the recommendation of the Fire Chief contained in this 
Clause be approved, on condition that the size of the Task Force 
be reviewed by Council within one year of the establishment of 
the Fire By-law appeal procedure. 

- CARRIED UNANIMOUSLY 

Use of Sound Truck - Glad 
Tidings Temple Parade (Clause 4) 

MOVED by Aid. Rankin, 

THAT Council approve the use of a sound truck by the Glad 
Tidings Temple during their annual parade on Saturday, August 6, 
1977, in the area east and west of Fraser Street between 17th and 
23rd Avenues. 

- CARRIED UNANIMOUSLY 


Finance Matters 
(July 22, 1977) 

The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Mayor's Fund - Travel Expenses 
Cl. 2: Insurance on City Bridges 
CI. 3: Gastown Steam Clock 


Clauses 1, 2 and 3 

MOVED by Aid. Kennedy, 

THAT the recommendations of the City Manager contained in 
Clauses 1 and 3 be approved and Clause 2 be received for 
information. 

- CARRIED UNANIMOUSLY 


Property Matters 
(July 22, 1977) 

The Council considered this report which contains four 
clauses identified as follows: 

CI. 1: Encroachment onto City-owned Property - 

S/S King Edward between Sophia and John Streets 

CI. 2: Acquisition for Land Assembly - 1456 East 12th Avenue 

CI. 3: Sale of Properties - W/S Commercial between Venables 
& Parker and 1822 West 2nd Avenue 

CI. 4: Demolitions - 323 & 333 East 2nd Avenue 


Clause 1 

The City Manager requested and received permission to 
withdraw this item. 

Clauses 2, 3 and 4 

MOVED by Aid. Kennedy, 

THAT the recommendations of the City Manager contained in 
Clauses 2 and 3 be approved and Clause 4 be received for 
information. 

- CARRIED UNANIMOUSLY 


B. Tender 774 - A.C. Pavement 
on Sundry Lanes 


MOVED by Aid. Bellamy, 

THAT the recommendation of the City Manager contained in 
this report dated July 19, 1977, be approved. 

- CARRIED UNANIMOUSLY 


C. D.P.A. 77018 - Little Billy's Pizza 
and Steak House, 1796 Nanaimo 


Mr. A. Dikaios representing the owners of Little Billy's 
Pizza and Steak House, addressed Council and asked that consideration 
be given to means by which the required parking could be achieved by 
the owners. The Mayor advised that he or an appropriate official., 
would meet with Mr. Dikaios to discuss appropriate action. 

MOVED by Aid. Kennedy, 

THAT the report of the City Manager dated July 21, 1977, and 
the representation by Mr. Dikaios be received for information. 

- CARRIED UNANIMOUSLY 


D. Mt. Pleasant N.I. P. - Construction 
of Kivan Boys ' and Girls ' Club 

A representative of the Boys ' and Girls ' Club of Vancouver 
addressed Council and confirmed that his organization favours 
construction of the Kivan Boys' and Girls' Club at 12th Avenue 
and St. Catherines. 

MOVED by Aid. Bellamy, 

THAT recommendations 1 to 7 inclusive contained in the City 
Manager's report dated July 20, 1977, be approved. 

- CARRIED 

(Aldermen Kennedy, Puil and Rankin opposed) 

cont'd. 
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Mt. Pleasant N.I^P^ - C^mstxujcrtdajcaEL ®f 
Kivan Boys.' and Girs." Club (goiifc''d:)) 

MOVED by Ald^ Bellamy, , ^ 

THAT recommendatjjQiiS: ft a-nd; St (EQrnfcadtiied. im tine; (n±.t^ Mlanager ai 
report d»fced J«i% La7'7„ be: a^jjaiOTweii aftear aanraiiSiiig rnscsmnnrendatiiM* 

8 by deleting tm fi^ifflre: '"5;"^ ami inseaitiiii^ t&ie Sl^uptik ""2" in- liea 

thereof. U]iIA«:SS0USi.3P 


MOVED- bi* Aid. Marz.ari,. 

THAT the City Engjineer be instruxcted; ta' . trr i fftrffilT a. pedestrian, 
actuated signal at 12:th A^iceitue: ajid St.- Cktiaearinies; St»ffiet pri^ ta 
completion of the new »i^xa«. Bicd^* and: gi r - I. a " COIuis) bxaCfet^in^ iru 
this, location.. _ gaaBiaa 01ii^IMO|JSii3f 


The ®®«P^i r«saftsed. at: apgarmKrima-telg* 3 s 55 j«,HiL a«4t faJyL©w.ing 
an ' In Camera meeting: in. the: Mel^ok^'z Q.££iG3e„ iDEcamOTeKed. ait: 
approximately 4 ^20/ p.>m^ 


CITY MaNAGEIL^ AND- CPEMBM. HfEjWSMCS (iGxarLfcfj; 

E.. Proposed ' Gastown;— Dptow^n. 
Trolley ^p^em* 

MOVED by Aid.. Kennedys 

THBfi? the no»*f ar«: '*®awiiQ)W«.— ^toswap Ttoalley Syst^DEt." EKogwsitl 
be approved for a twoi mottthu triaJl peariodl su&jecrfc tcs tiee 
following conditionsr 

(li The vehicles mee:t the ajpgarap/iriaite. gxawimcjia.! regulatioixs. 
and standards (including; both: the^ McitcDr- gramrier- Baranch^ 
and Jfcie®r ^hcLde B^^uicfai); - 

(2) The vehicle's, safety accd ogearating charrrntcireTri st-ics be to 
the s.afcis.f aet-ioru q£ the Glity E5fflgineejr- 

(3) The Direetor gj£ Lei^GL SearotdijtEes be diiiretated. txa amend the. 
Granville MaJ.1 By-law ffi© thiat. thie agangicg csm be; 
impiemen-ted^ diuoriiig; the; ssssaandi weefe cjf Ssuuguiffife:,, ILS'7T. 

(4*); The imterim; raco-tin;^ fcjar the; •'GsstaswaiHI^teciJMiii'' searvixae 
be aJEpartawed.;, as> ^lama <sxl PILaanu B- 

|S9> The City Engineer" b« dfeurecrted; ic^xnart: b^irfe on. the 
workability of thje parGjgosjffl^ semnjcre aJEtear thie two— 
racmth; trial opeoratioaiii,, incrluuSiijii^ pcc^iGiffiffidi pjeamtasnen-t ' 
routing tEurcH^^ the HtDfeEsaian Sqpaare; fcc^aniiaittwffiy,, ahowait 
ca» Plasi; A, 


CAldermen Bellamy 6ibaaM:„ Piidil amti^ EsamitirL op^Gisectll 

I. Report of Standing Committee 
on Planning and Development, 
July 7, 1977 

The Council considered this report which contains two 
clauses identified as follotisj 

CI . 1 : Point Grey Road Waterfront Properties 

CI. 2: Proposed ^il<Sing». 2Wm, & aMttjWP3P Peint Gmey Hoad 

Point Grey Road Waterfront . 
Properties (Clause 1) 

MOVED by Aid. Rankin, 

THAT the Director of Planning be instructed to report on 
specific proposals aimed at mai«teai'i^aef Poan^ (Sre^f Road property 
values at a level that would enaiila the City ta carrry out its 
long range acquisition policy.. 

- CHIMED UN*MlMflWSLY 


Regular Couaeil, «Jftiy I? 7? 1,3 

Isepmrt of Staii^ifig t^imidittm. 

an l*lanning and Develop}aea*t|* 
my 1977 (cont'd) 

Point Grey Road Waterf Jfl3®[ft. 
Properties (Clause 1} {^qitt''fl) 

MOVED by Aid. Brown, 

THAT Council reaffirm its long term acquisition policy re 
Point Grey Road properties; 

FURTHER THAT the report of the City Manager dated June 23, 
1977) be again considered by the Planning and Development 
Committee in the Fall. 

- CARRIED 

(Alderman Kennedy opposed) 

MOVED by Aid. Gerard in amendment, 

THAT the words "reaffirm its long term acquisition policy" 
be deleted and the following inserted in lieu thereof: 

"undertake to determine a practical policy for selective 
acquisition" . 

- LOST 

(Aldermen Bellamy, Brown, Ford, Gibson, Kennedy, 
Marzari, Puil, Rankin and the Mayor opposed) 

The motion to amend having lost, the motion by Alderman 
Brown was put and CARRIED. 

MOVED by Aid. Gibson, 

THAT the recommendation of the Committee contained in this 
Clause be approved. . 

- CARRIED UNANIMOUSLY 

Proposed Buildings at 2883 & 2891/93 
Point Grey Road (Clause 2) 

MOVED by Aid. Gibson, 

THAT the recommendation of the Committee contained in this 
Clause be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Puil, 

THAT, if normal enforcement procedures currently under way 
are not successful, the Director of Legal Services be instructed 
to obtain an injunction to stop construction of that portion of the 
development at 28 8 3 Point Grey Road which contravenes the City's 
Zoning and Development By-law. 

- CARRIED UNANIMOUSLY 

II. Report of Standing Committee 
on Planning and Development, 
July 14, 1977 

The Council considered this report which contains four 
clauses identified as follows: 

CI. 1: Monthly Status of Rezoning Applications 

CI. 2: Riley Park N.I. P. - Neighbourhood Improvement 

Plan and Implementation Stage Administration 
Cl. 3: Report on Industry in Vancouver 
CI. 4: The Residential Rehabilitation Assistance 

Program - Status Report 

Clauses 1, 2, 3 and 4 

MOVED by Aid. Gibson, 

THAT the recommendations of the Committee contained in 
Clauses 1, 2, 3 and 4 be approved. 

- CARRIED UNANIMOUSLY 


Board of Administration, October 30, 19 70 


BUILDING AND PLANNING MATTERS 

RECOMMENDATIONS 

1. Amendments to Plumbing By-law - 
Fees for Examination for Master 
Plumber Certificates 


The City Building Inspector reports as follows: 

"Section 1.5 of the Plumbing By-law contains regulations with 
respect to examination of plumbers for Master Plumber certificates. 
Under the terms of the By-law there is a Board of Examiners which 
includes two Master Plumbers appointed by Council. These men are 
entitled to receive $30 per day while conducting examinations. 
This figure which was set in 1956 is considered to be unrealistic 
today. It is suggested that $50 per day would be appropriate and 
the Canadian Plumbing and Mechanical Contractors Association also 
consider this amount to be reasonable. 

The fee paid by a candidate for examination is $25.00. It is 
considered appropriate to increase this amount to $35.00 and the 
Contractors Association concurs in this. The cost of conducting 
an examination would be more than covered by the fees paid by the 
candidates . 

I recommend as follows: 

(a) That the remuneration received by a member of the Board of 
Examiners for Master Plumbers be increased to $50 per day. 

(b) That the fee to be paid by a candidate for examination be 
increased to $35. 

(c) That the Corporation Counsel be instructed to bring in an 
amendment to the Plumbing By-law to give effect to these 
proposed changes." 

Your Board RECOMMENDS that the recommendation of the City Building 
Inspector be approved. 

2. Extension of time for the Downtown 

Vancouver Development Concepts Replies 

The Director of Planning reports as follows: 

"In June 19 70, a report. Downtown Vancouver Development Concepts, was 
printed and distributed to the general public. This report re- 
quested opinions from organizations and the general public about 
the development of the Downtown peninsula. The date established 
in the report for receipt of replies was October 23, 1970. On 
September 30th, the Vancouver Regional District released a 
feasibility report on rapid transit which proposed service to the 
Downtown area. That study has also been distributed with a request 
for comments . 

By October 23rd, 18 individuals and organizations had submitted 
briefs to the Director of Planning, commenting on the Downtown 
Concepts Report. However, five organizations: The Board of Trade, 
the Downtown Business Association, the Citizens' Council on Civic 
Development, the New Democratic Party and the Junior League of 
Vancouver have requested additional time for their replies, in 
order to relate their comments on the Development Concepts Report 
to the Rapid Transit Study. The Director of Planning is at present 
concentrating on completing a series of reports on False Creek. The 
delay will not therefore hamper Departmental activity. 

It is recommended that the time for replying to the Downtown Concepts 
Report be extended to November 30, 19 70, and that the five mentioned 
organizations be so notified." 

Your Board RECOMMENDS that the foregoing recommendation of the Director 
of Planning be adopted. 


FOR ADOPTION SEE PAGE(S) CiL^ 


111. Report of Standing Coitunittee 
on Community Services, 
July 14, 1977 

The Council considered this report which contains four 
clauses identified as follows: 

Cl. 1: Sale of Surplus City Furniture and Equipment - 

Tamahnous Theatre Workshop Society 
Cl. 2: Petition re Cap's Cabaret, 1018 Burnaby Street 
Cl. 3: Correspondence - Letter from the Woman's Christian 

Temperance Union of B.C. 
Cl. 4: 616 East Cordova Street Building 

Clauses 1 and 3 

MOVED by Aid. Rankin, 

THAT Clause 1 be received for information and the recommendation 
of the Committee contained in Clause 3 be approved. 

- CARRIED UNANIMOUSLY 

Petition re Cap's Cabaret, 
1018 Burnaby Street (Clause 2) 

Council noted a delegation request from Mr. J.H. Fraser, 
representing the owner of Cap's Cabaret. 

MOVED by Aid. Rankin, 

THAT consideration of this Clause be deferred to the meeting 
of August 23, 1977, to permit Mr. Fraser an opportunity of 
addressing Council. 

- CARRIED UNANIMOUSLY 

616 East Cordova Street 
Building (Clause 4) 

For Council action on this Clause, see page 6. 


IV Report of Standing Committee 
on Transportation, 
July 14, 1977 


Traffic Matters - Kitsilano 

Conversion Areas (Clause 1) * 

MOVED by Aid. Kennedy, 

THAT the recommendations of the Committee contained in this 
Clause be approved. 

- CARRIED UNANIMOUSLY 


V. Report of Standing Committee 
on Finance & Administration, 
July 14, 1977 

Four Day Week - Turn Down 
Traffic Volume (Clause 1) 

Earlier this day. Council agreed to hear a representation froni 
Mr. Ross, Business Manager, V.M.R.E.U. Mr. Ross addressed Council 
and put forward reasons why the four day work week should be 
continued. 

MOVED by Aid. Gibson, 

THAT Council defer any further decision on the four day work 
week or any variation thereof, pending a report from an outside 
consultant on the effectiveness of the operation in Vancouver; this 
report to include information and advice on alternative employment 
practices in other cities^ 

FURTHER THAT the Mayor and City Manager submit recommendations 
to Council in the matter of selection of the qjfjnsultant . 

- CARRIED 

{Aldermav Puil opprased) 
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Par Value Co-operatives - 
Phase 11, False Creek 

Alderman Rankin referred to the request of Mr. Harry Burke 
to appear before Council on this matter. 

MOVED by Aid. Rankin, 

THAT representations from the Creek Community Co-operative 
Housing Society be heard at the next meeting of Council, and the 
False Creek Development Consultant and the Director of Planning 
be present when the delegation is heard. 

- CARRIED UNANIMOUSLY 


The Council recessed at approximately 6:20 p.m. and 
reconvened at 8:15 p.m. in No. ' 1 Committee Room, following 
the Court of Revision with the following members present: 

PRESENT: Mayor Volrich 

Aldermen Bellamy, Brown, Ford, Gerard, 
Gibson, Marzari and Puil 

ABSENT : Alderman Harcourt (Leave of Absence) 
Alderman Kennedy 
Alderman Rankin 

CLERK TO THE COUNCIL ; M. Kinsella 

CITY MANAGER'S AND OTHER REPORTS (cont'd) 

VI. Report of Special Joint Council/Park 
Board Committee re Jericho, 
June 23/July 7, 1977 


Use of Jericho Hangars 
(Clause 1) 


MOVED by Aid. Ford, 

THAT recommendations A, B and C of the Committee contained 
in this Clause be approved after amending recommendation A by 
deleting all the words after "Hangar 5" and substituting 
thereafter "be offered by the Park Board under a lease agreement 
to a Users Committee for this purpose, with the Users Committee 
being required to attempt to raise capital funds for the necessary 
improvements " . 

(Deferred) 

MOVED by Aid. Gerard, 

THAT this whole matter, including the above motion of 
Alderman Ford, be deferred to the next regular meeting of 
Council when all members will be present. 

- CARRIED UNANIMOUSLY 


G.V.R.D. Matters 

There were no comments with respect to G.V.R.D. matters 
insofar as the Regional District meeting for July 27, 1977, 
is concerned. 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Gerard, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Gerard, 
SECONDED by Aid. Bellamy, 

THAT the report of the Committee of the Whole be adopted. 


- CARRIED UNANIMOUSLY 


BY-LAWS 

1. BY-LAW TO AMEND BY-LAW NO. 4450, 
BEING THE LICENSE BY-LAW (Self- 
Serve Gasoline Station at 3301 
West 16th Avenue 


MOVED by Aid. Ford, 
SECONDED by Aid. Bellamy, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Ford, 
SECONDED by Aid. Bellamy, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

2. BY-LAW TO AMEND BY-LAW NO. 3575, 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW 


MOVED by Aid. Marzari, 
SECONDED by Aid, Gibson, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Marzari, 
SECONDED by Aid, Gibson, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


3. BY-LAW TO AMEND BY-LAW NO. 4792, 
BEING THE GRANVILLE MALL BY-LAW 
(Use of buses other than B.C. Hydro 
Buses on Granville Mall) 


MOVED by Aid. Ford, 
SECONDED by Aid. Brown, 

THAT the By-law be introduced and read a first time. 

- CARRIED 

(Alderman Puil opposed) 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Ford, 
SECONDED by Aid. Brown, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED 


(Alderman Puil opposed) 
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MOTIONS 


1.7 


A. Expropriation for Burrard Street 
Widening between 1st and 2nd 
Avenues 


MOVED by Aid. Rankin, 
SECONDED by Aid. Brown, 

THAT WHEREAS the City of Vancouver desires to acquire a 
portion of each of the following parcels or tracts of land more 
particularly described as 

(a) Lot "A", Block 218, District Lot 526, Plan 590 
in the City of Vancouver, Province of British 
Columbia, and 

(b) Lot 40 except the North 2 feet now land. Block 
218, District Lot 526, Plan 590, in the City of 
Vancouver, Province of British Columbia, 

pursuant to its powers under Section 190 of the "Vancouver Charter", 
Statutes of British Columbia 1953, Chapter 55, and amendments thereto; 

AND WHEREAS the City of Vancouver has failed to come to an 
agreement with the owners of the real property aforesaid as to the 
terms of acquisition thereof; 

THEREFORE BE IT RESOLVED THAT SO much of the real property 
aforesaid as is outlined in red on the plan annexed hereto and 
numbered LF 8295 be and the same is hereby expropriated by the 
City of Vancouver. 

- CARRIED UNANIMOUSLY 


B. Allocation of Lands for Road 
Purposes (W 7 ' of Lot 1, 
Block 348, D.L. 526, Plan 590) 

MOVED by Aid. Rankin, 
SECONDED by Aid. Brown, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for road purposes, the following described lands: 

West 7 feet of Lot 1, Block 348, District Lot 526, 
Plan 590, the same as shown outlined red on plan 
prepared by G. Girardin, B.C.L.S. dated January 13, 
1977, and marginally numbered LF 8040, a print of 
which is hereunto annexed; 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for road purposes; 

■* 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
road purposes, and declared to form and constitute portions of 
road. 

- CARRIED UNANIMOUSLY 


C. Allocation of Lands for Road 

Purposes (W 7 ' of Lot 40 except 

S 7', Block 238, D.L. 526, Plan 590) 

MOVED by Aid. Rankin, 
SECONDED by Aid. Brown, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for road purposes, the following described lands: 

The West 7 feet of Lot 40 except the South 7 feet, now 
road (Plan 3863), Block 238, District Lot 526, Plan 590, 
the same as shown outlined red on plan prepared by G. 
Girardin, B.C.L.S., dated November 4, 1976, and 
marginally numbered LF 7971, a print of which is hereunto 
annexed; 
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-Jt^icMSation of Lands for Road Purposes ' 
(W 7* of Lot 40 except S 7', Block 
238, D.L. 526, Plan 590) (cont'd) 

AND WHEREAS it is deemed expedient and in the putilic interest 
to accept and allocate the said lands for road purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and atlocated for 
road purposes, and declared to form and constitute portions of 
road. 

- CARRIED UNANIMOUSLY 

D. Closing, Stopping Up, Conveyancing 
and Subdividing (Lane East of 
Nanaimo between William and Charles) 

MOVED by Aid. Rankin, 
SECONDED by Aid. Brown, 
THAT WHEREAS 

(1) The City of Vancouver is the owner of all the streets 
and lanes lying within the limits of the City of 
Vancouver; 

(2) The lane in Block 9, the West h Section 22, Town of 
Hastings Suburban Lands, has to be relocated; 

THEREFORE BE IT RESOLVED THAT the West 8 feet of the lane 
dedicated by the deposit of plan 1945 lying between the easterly 
production of the northerly and southerly limits of Lot "B", said 
Block 9, Plan 10551, the same as shown outlined red on plan 
prepared by Noel E. Peters, B.C.L.S., June 1, 1977, and marginally 
numbered LF 8280, a print of which is hereunto annexed, be closed, 
stopped up and conveyed to the owner of said Lot "B"; and 

FURTHER BE IT RESOLVED THAT the lane so closed be subdivided 
with the adjacent lands. 

- CARRIED UNANIMOUSLY 


E. Closing, Stopping Up, Subdividing 
with Abutting Lot (Portion of 
Lamey's Mill Road - False Creek) 

MOVED by Aid. Rankin, 
SECONDED by Aid. Brown, 
THAT WHEREAS 

(1) The City of Vancouver if the owner of all the streets 
and lanes lying within the limits of the City of 
Vancouver; 

(2) The deposit of Plan 16003 created Lots 30, 31 and 33, 
False Creek, Plan 16003 with a road separating the 
said three parcels; 

(3) The City wishes to amend the boundaries of said Lot 
30, 31 and 33; 

THEREFORE BE IT RESOLVED THAT all that portion of road dedicated 
by the deposit of said Plan 16003 as shown outlined red on plan sworn 
to by A.R. Turner, B.C.L.S., dated October 21, 1976, marginally 
numbered LE 4435, a print of which is attached hereto be closed, 
stopped up and title taken thereto; and 

FURTHER BE IT RESOLVED THAT the road so closed be subdivided 
with abutting Lot 30, 33 and portion of Lot 31. 


- CARRIED UNANIMOUSLY 


SiB^iatXair Council^ July 26, 1,977 . 


1. Amendment to Area Development 
Plan and Program for Phase 2, 
Area 6, False Creek 


At the Council meeting on July 12, 1977, Notice was called 
on the following motion by Alderman Kennedy: 

MOVED by Aid. Kennedy, 
SECONDED by 

THAT Council reaffirm its policy that no new residential 
development be permitted on publicly-controlled waterfront. 


By memorandum. Alderman Kennedy requested that the following 
motion be substituted for the motion set out above: 

MOVED by Aid. Kennedy, 
SECONDED by 

THAT WHEREAS it has been clearly demonstrated that the 
encroachment of residences on publicly-owned or controlled 
waterfront properties is resented by the public, e.g. Caesar's 
Bridge, Phase II, Area 6, Harbour Park; 

AND WHEREAS there is a counter-trend towards the elimination 
of existing residences on valued waterfront, e.g. Englisea Lodge, 
properties on Point Grey Road, etc.; 

THEREFORE BE IT RESOLVED THAT Council affirm a policy that 
no new private residential structures be permitted on the City's 
waterfront. 

(not put) 

A seconder not having been obtained. Alderman Kennedy's 
alternate motion was NOT PUT. 


2. Park Board Custody, Care and Management 
of District Lots 4565, 5098 & 7030, for 
Park Purposes 

MOVED by Aid. Brown, 
SECONDED by Aid. Gibson, 

THAT WHEREAS by letters patent dated May 25, 1976, the 
Province of British Columbia conveyed to the City of Vancouver 
District Lots 4565 and 5098 for park purposes; 

AND WHEREAS by indenture dated January 1, 1977, the Province 
of British Columbia leased to the City of Vancouver Lot 7030, 
Group 1, New Westminster District for a term of twenty (20) years 
for a public park; 

THEREFORE BE IT RESOLVED THAT the Board of Parks and 
Recreation have the custody, care and management of the said 
District Lots 4565 and 5098 and the said Lot 7030, Group 1, 
New Westminster District, all in the City of Vancouver, for park 
purposes, effective immediately. 

(Deferred) 

MOVED by Aid. Puil, 
SECONDED by Aid. Gerard, 

THAT consideration of the above motion be deferred until 
such time as Council has considered the deferred report dated 
June 23/July 7, 1977, of the Special Joint Council/Park Board 
Committee re Jericho. 

- CARRIED UNANIMOUSLY 


) 


iSe^ular Coiincil, July 26, 1^77 ?a 

NOTICE OF MOTION 

The following Notice of Motion submitted by Alderman 
Kennedy and seconded by Alderman Gerard was recognized by 
the Chair: 

1. Shopping Carts 

MOVED by Aid. Kennedy, 
SECONDED by Aid. Gerard, 

THAT WHEREAS the use of shopping carts in many cases is 
abused by customers removing the carts from the vicinity of 
the business premises; 

AND WHEREAS abandoned carts constitute a waste and an 
eyesore and replacement costs are passed on to the consumer; 

THEREFORE BE IT RESOLVED THAT a By-law be submitted, similar 
to a By-law in effect in the City of Edmonton, in an effort to 
deter persons removing carts from the vicinity of business 
premises. 

(Notice) 


ENQUIRIES AND OTHER MATTERS 


Alderman Bellamy - 
Proposed Development 
2500 Franklin 


indicated he had been approached 
by the developer, Mr. Joseph 
Funaro with a request that this 
matter be expedited. The Mayor 
indicated that he would discuss 
this matter with the Director 
of Planning and contact Mr. Funaro. 


Alderman Ford - 
Provincial Government 
Court Complex - Pedestrian 
Access 


enquired if it would be possible 
to expedite pedestrian access 
across Robson Street through the 
Provincial Government Court 
Complex. The Mayor directed the 
City Manager to discuss this matter 
with the Provincial Government 
Complex Manager for report back. 


The Council adjourned at approximately 8:45 p.m. 
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MANAGER'S REPORT July 1.9, 19 77 

TO: Vancouver City Council 

SUBJECT: License Suspension - Mr. A. Camacho 

CLASSIFICATION : Recommendation 


The Director of Permits and Licenses reports as follows: 

"On June 9, 1977, I notified Mr. Antcnio Camacho tiiat I was suspending his 
Billiard Hall/Itestaurant business license for a period of 7 days fran Jime 
27, 1977. Mr. Camacho was notified of his right of appeal to Coxmcil and 
by letter dated June 20, 1977, his solicitor, Mr. Jdin Fedyk notified the 
City Clerk that Mr. Camacho wishes to appeal the suspension. As a result 
of this appeal, the suspension is held in abeyance pending Council's 
ccnsideratiai . 

Ihe reason for my decision to suspend Mr. Cairacho's business license is based 
on information obtained fran the Police Department ccnoeming the operating 
hours of the billiard hall. Under the provisions of Section 12 of License 
Bylaw No. 4450, no billiard-rocm keeper shall pemit any person to play on 
any billiard or pool table between the hours of 1:00 a.m. and 6:00 a.m.. Cn 
April 27, 1976, members of the Police Department c±)served 5 pool tables being 
used at 1:45 a.m. and approximately 20 persons were in the premises. Mr. 
Camacho was advised at that time of the required closing time. It was brou^t 
to my attention by the Police Department that Mr. Camacho was warned on 2 other 
occasions and then at 1:50 a.m. on May 31, 1977, it was observed that the 
billiard hall was open for business and 5 patrons were using the pool tables. 
In my opinion this is gross misconduct on the peirt of the licensee, Mr. Camacho, 
and I therefore issued the suspension. 

Mr. Fedyk, in his letter to Council, advises that Mr. Camacho feels he is being 
singled out as other billiard halls in his vicinity remain open after 1:00 a.m.. 
Mr. Camacho has not been singled out as charges have been laid by the Police 
Department against another billiard hall operator, in this area, for staying open 
for business after the 1:00 a.m. closing time. 

RECQM4ENEED that the license suspension be upheld by Council." 

The City Manager recorntiends that the foregoing report of the Director of Permits 
and Licenses be ai^roved. 


DELEGATION THIS DAY - Mr. John J. Fedyk (See attached letter 

dated June 20, 1977). 


FOR COUSJCil ACT!Or: SEE PAG5(5) .,5^^ — 
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MANAGER'S REPORT 

July 20th. 1977 

TO: Vancouver City Council 

SUBJECT: Inspectors for Enforcement of Lodging House By-law 
CLASSIFICATION: CONSIDERATION AND RECOIMENDATION 


On July 12, Council deferred for two weeks consideration of the 
following recommendation of the Community Services Cominittee: 

"That Council authorize the Medical Health Officer to 
hire three additional health inspectors, bringing the 
total complement of health inspectors to 32." 

The deferral was to permit the City Manager an opportunity to 
investigate and report back on the workload of all Health 
Inspectors . 


Review of inspection patterns over a four year period s'lows 
that food related inspections have been relatively constant, whereas 
housing inspections were markedly higher in 1974 and 197 5 when 
three extra staff were available to the Department for this purpose. 
The productivity of individual inspectors (inspections per day) 
has risen over the period. 

The drop in licensed lodging houses (15%) does indicate a reduced 
requirement for housing inspection staff relative to 1974-75. 
To provide an equivalent level of housing inspection to that 
provided in 1974-75, about 2 1/2 additional positions would be 
needed. A case can be made for an additional 1/2 position on the 
basis of anticipated increases in noise inspections, street festival 
and increased restrictions under Provincial food premises 
regulations . 

The priority given lodging house inspections is a Council decision. 
If Council wishes to give housing inspection a higher priority, 
equivalent to that existing in 1974-75, an increase of three 
inspectors is needed as recommended by the Community Services 
Committee . 

An analysis of the costs of three additional positions, assuming 
an effective date of Sept. 15, 1977, at 1977 rates, and assuming 
that the appointees would commence at the bottom step of pay 
grade #24, Public Health Inspector II shows the 1977 costs to be: 
Salaries (3 x 3.5 months # $1370 per mo.) = $14,385 
Fringe benefits @ 13% ^ 1,870 

Auto allowance (3 x 3.5 months @ 100/mo.) = 1 , 050 

Total Cost for 1977 = $17,305 

The cost for a full year at 1977 rates would be approximately 
$20,000 per year per position, or $60,000 for the three positions 
recommended by the Committee. 

The Health Department advises that there will be no additional 
costs for furniture, equipment or facilities, as these have already 
been provided for the positions as and when they were previously 
es tablished . 

The Comptroller of Budgets and Research advises that there is 
adequate funding in the Health Department's current budget to cover 
the additional cost of $17,305 in the 1977 fiscal year. 

The City Manager RECOMMENDS that if Council wishes to return to 
the lodging house inspection standards of 1974-75, then three 
additional health inspectors be authorized and that the costs 
of any additional inspectors be funded within the established 
1977 Health Department budget and be included in future budgets. 

The City Manager suggests that Council may wish to CONSIDER 
an intermediate standard of inspection. 

FOR COUNCIL ACTIOM SEE PAGE(S) . 
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MANAGER'S REPORT, JULY 22, 1977 (WORKS: Al-1) 


WORKS & UTILITY MATTERS 


RECOMMENDATION 


1. Tender No. 39-77-3 Trucks 


The City Engineer and the Purchasing Agent report as follows: 

"Tenders for the above were opened on June 20, 1977 and referred to the 
City Engineer and Purchasing Agent for report. 

A working copy of the tabulation is on file in the office of the 
Purchasing Agent. 

Funds for this purchase are provided in the Truck Plant Replacement Account. 

This Tender called for prices for two Items. Only Item 1 is being reported 
on at this time. 

Item 1 - A7000 GVW Tilt Cab and Chassis 
Five bids were received. 

We recommend acceptance of the low bid (Bid No. 1) to meet specifications 
for six International Harvester model COF 1950B cab and chassis from International 
Harvester Ltd. at a total cost of $161,274.00 ($26,879.00 each) plus 7% Provincial 
Sales Tax. 

The City Manager RECOMMENDS that the recommendation of the City 
Engineer and Purchasing Agent be approved subject to a contract satis 
factory to the Director of Legal Services. 

CITY ENGINEER'S REPORT 

2 . Watermain Installations - 1977 Capital Budget 
The City Engineer reports as follows: 

"The following installation is required to replace a leaking old steel main: 

WATERWORKS PROJECT 714 

STREET . FROM TO 

Hudson Street 59th Avenue 67th Avenue 

Estimated Cost $70,000 

Part of the work, i.e. between Park Drive and 64th Avenue, has to be 
completed prior to paving scheduled for 1977. 

Funds for this work are available from the following sources: 

Account #128/7902 - Prior to Paving - Unappropriated $30,000 
Account #128/7901 - Short Notice Projects - Unappropriated 40,000 

$70,000 

I recommend that construction on Project 714 be approved and that the 
required $70,000 be appropriated from 1977 Waterworks Capital Accounts as 
stipulated above." 

The City Manager RECOMMENDS that the foregoing recommendation of the City 
Engineer be approved. 


153 

Board of Administration, October 30, 1970 (FIRE - 1) 


FIRE AND TRAFFIC MATTERS 

INFORMATION 

1 . Outdoor Burning 

Mr. J. R. Oakley wrote to City Council August 5, 1970, 
requesting the revokation of the By-law permitting outdoor 
burning on four weekends each year. The letter was circulated 
for the information of Council. Mr, Oakley, in a letter dated 
October 5, 1970, again requests the by-law be revoked. 

The Director of Permits and Licenses reports as follows: 

"City Council passed By-law #4373 on June 27, 1968 to 
amend the Fire By-law #2193 which prohibited the burning 
of any material in the open air within the City, except 
in a device used solely for the preparation of food. In 
addition, the Fire Chief may issue a permit to allow 
burning of brush, stumps, slash and any other material 
resulting from the clearing of land. 

Council, on May 6, 1969, passed By-law #4425 which further 
amended the Fire By-law to permit the burning of 'garden 
refuse in the nature of grass and other clippings, leaves, 
tree and shrub prunings, cuttings and like material .., 
on the last Saturday in the month of March, the following 
Sunday and the following Saturday and Sunday, and the last 
Saturday in the month of October, the following Sunday 
and the following Saturday and Sunday. ' 

I understand that Council amended the Fire By-law to permit 
weekend burning in spite of the contribution to air 
pollution in order to look after a serious disposal 
problem from other sources which could not be satisfactorily 
dealt with otherwise," 

Your Board submits the above report for the information of Council, 


(Copies of the communications from Mr, Oakley 
dated August 5 and October 5, 1970, are circulated 
for the information of Council) . 


FOR ADCPTiOW PAGE{S) .V^A 


lOVNAGER'S REPORT, JULY 22. 1977 


3. Reconstruction of Old Sewers on 10th Avenue - Lane East of MacDonald to 

Stephens; 21st Avenue - Collingwood to Blenheim and Lane South of Powell - 
Columbia to Lane East of Carrall. 


The City Engineer reports as follows: 

"Provision was made in the 1977 Sewers Capital Budget for reconstruction of 
the sewer on 10th Avenue from MacDonald to the lane east. During construction 
it has been found that the balance of the block from the lane east of MacDoanld 
to Stephens Is in poor condition and should also be rebuilt. 

In addition, the sewers on 21st Avenue between Collingwood and Blenheim and 
in the lane south of Powell Street between Columbia and the lane east of Carrall 
Street are in very poor condition and must be rebuilt before they collapse and 
cause flooding. 

The estimated total cost of reconstructing these three blocks of sewer is 
$109,000. Sufficient funds are already available in Sewers Capital Account 
111/6801, 'Reconstruction of Old Sewers.' 

I recommend that these three blocks of sewers be reconstructed . " 

The City Manager RECOMMENDS that the foregoing recommendation of the City 
Engineer be approved. 


4. Award of Contract 775 for Cofferdam for Granville Island Pump Station 
The City Engineer reports as follows: 

"Tenders for construction and removal of a cofferdam and excavation for 
Granville Island Sewage Pump Station were opened on July 11, 1977. Only 
one bid was received, from Greenlees Piledriving Co. Ltd., at a tendered 
price of $42,900. 

Funds for this work are available in False Creek Capital Account 316/3202, 
'Granville Island Pump Station.' 

I recommend that this contract be awarded to the sole bidder, Greenless 
Piledriving Co. Ltd., at the tendered price of $42,900." 

The City Manager RECOMMENDS that the foregoing reconmendation of the City 
Engineer be approved. 


FOR COUNCIL ACTION SEE PA6E(S) .. 
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(BUILDING: A-4 - 1) 


BUILDING AND PLANNING MATTERS 

RECOMMENDATION _ 

1 . Rezoning Application - 176 East 14th Avenue 


The Director of Planning reports as follows: 

" 'An application has been received from Robert S. Olma of Osarp Holdings Ltd., 
requesting an amendment to the Zoning and Development By-Law No. 3575 whereby 
Lot 6, Blcx:k 51, D.L. 302 be rezoned from (C-2) Commercial District to 
(RM-3A) Multiple Dwelling District for the purpose of: 

'consolidating Lots 4, 5 and 6 of Block 51, D.L. 302 with the intention 
of constructing under the RM-3A zoning the maximum allowance floor 
space ratio, given the total site area by consolidation.' 

SITE DESCRIPTION 

The site is located on the south side of East 14th Avenue between Quebec and Main 
Streets, having a frontage along East 14th Avenue of 44 feet and a depth of 122 
feet to a 20 foot lane at the rear. A corner cut-off reduces the area of this 
otherwise rectangular site to 5,306 square feet. The site is flanked on the east 
by a 16-foot City lane. (See Appendix A). 

The site is zoned (C-2) Coimercial District and developed with an older one-storey 
one-family dwelling and garage to the rear adjacent to the lane. 

The two lots to the west of the site are zoned (RM-3A) Multiple Dwelling District 
and also front onto East 14th Avenue. The lot adjoining the site is developed with 
a 2Js-storey plus basement one-family dwelling. The lot further to the west is develop- 
ed with a 2J5-storey plus basement older residential building containing five house- 
keeping units. A City lane flanks the most westerly lot and adjoins both lots along 
their southerly property lines. The site and the adjoining two properties are there- 
fore encompassed by City lane on the east, south and west and by a City street on the 
north. 

The lands to the north of the site across East 14th Avenue are zoned (C-2) Commercial 
District and the entire block from Main Street to Quebec Street is developed with a 
supermarket (I.G.A.). 

The lands to the east of the site across the City lane and fronting onto Main Street 
are zoned {C-2) Commercial District. A new one-storey retail and office building has 
been developed on Lots 7-9 and is presently vacant. To the south of this new building 
an (Jlder gasoline service station stands vacant and further south, on lands also zoned 
(C-2) Commercial District, an older 3-storey apartment building exists on the corner 
of Main Street and East 15th Avenue. 

The lands to the south of the site across the lane and fronting onto East 15th Avenue 
are zoned (RH-3A) Multiple Dwelling District and developed with three 3-storey apart- 
ment buildings and a 2-storey one-family dwelling. 

The lands to the west of the site beyond the two immediately adjacent properties and 
fronting onto Quebec Street are zoned (RM-3A) Multiple Dwelling District and developed 
with one and l^-storey plus basement one-family dwellings. (See Appendix B). 

BACKGROUND 

An application to rezone the site from (C-2) Commercial District to (RM-3) Multiple 
Dwelling District for the purpose of developing the site and Lot 5 immediately to the 
west with an apartment building was approved at a Public Hearing in November 1973. 
As the applicant was unable to subsequently acquire the site, the amending By-Law was 
not enacted and the application was withdrawn in June 1975. 
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Clause Mo. 1 Continued 


" PROPOSED DEVELOPMENT 

Although drawings have not been submitted with the rezoning application, drawings 
submitted v/ith a Development Permit Application for the site and the two lots to 
the west indicate a proposed 3-storey apartment development under the {RM-3A) 
Multiple Dwelling District Schedule. 

CITY ENGINEER 

The City Engineer, in a memorandum dated July 8, 1977, has no objections to the 
rezoning subject to the east 4 feet of Lojt 6 and a 10' x 10' corner cut-off being 
dedicated for City lane purposes. 

ANALYSIS 

In December 1976 a Development Permit was issued permitting development of a 1-storey 
retail/office building on the three commercially zoned lots immediately to the east of 
the site and the present lane. This development, now nearing completion, has approved 
parking and loading directly off the City lane which is only 16 feet in width. Devel- 
opment of these lands as approved has minimized the prospects of consolidation of the 
site with these lands. Due to the shallowness of these three lots (89 feet), a 
possible 4-foot dedication to increase the adjoining City lane to 20 feet in width 
was not required. As outlined by the City Engineer, this dedication is required 
from the site (Lot 6) along with a corner cut-off to facilitate negotiation of the 
right angle turn in the lane at the southeast corner of the site. 

While the site could be developed under the existing commercial zoning, a much better 
form of development, appropriate to the character of the area, would be possible if 
the site were rezoned to permit development in conjunction with the adjoining two 
lots. ' 

RECOMMENDATION : The Director of Planning recommends that the following recommendation 
be received and the whole matter be referred direct to a Public Hearing: 

That the application be approved subject to the following conditions: 

a) That the owner first dedicate to the City the easterly four feet 

of Lot 6, Block 51, D.L. 302 and a 10-foot by 10-foot corner 
cut-off at the southeast corner of this same lot, both to the 
satisfaction of the City Engineer; and then 

b) That Lots 4-6 inclusive. Block 51, D.L. 302 be first consolidated 

into one parcel and so registered in the Land Registry Office. 

Should the above conditions not be complied with by the owners within 
120 days from the date of the Public Hearing, then any approval granted 
at the Public Hearing shall expire. " 


The City Manager RECOMMENDS that the foregoing recommendation of the Director of 
Planning be approved. 


2. Transfer of Self-Serve License: Shell Canada Limited 

Gasoline Stations - 1157 Burrard Street and 1995 Cornwall Avenue 

The Director of Planning reports as follows: 

" The City Clerk has received a letter from S. T. Dawes, 
Senior Marketing Representative of Shell Canada Limited 
(see Appendix I) requesting that the self -serve license 
privileges be transferred from the gasoline station at 
1995 Cornwall Avenue (at Maple) to 1157 Burrard Street 
(at Davie) . 
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Clause No.. 2 Continued 

"The Development Permits approving the construction and/or 
alterations to the above noted gasoline stations were 
processed as follows: 

1. 115 7 Burrard Street at Davie 
Development Permit No. 4 7526 

Approved February 7, 1969 permitting the erection of 
a gasoline filling station. The approved drawings 
indicate the provision of 4 service bays and 3 pump 
islands . 

2. 199 5 Cornwall Avenue at Maple 
Development Pennit No. 39638 

Approved on October 22, 1966 permitting the erection of a 
gasoline station. 

Development Permit No. 7312 8 was approved on April 15, 1976 
permitting the construction of a canopy over the existing 
pumps. The approved drawings indicate the provision of two 
service bays and one pump island. It is Shell Canada 
Limited 's intention to close out this station. 

The statistics submitted with the Manager's report on self- 
service gasoline stations, dated April 7, 1975 (approved 
by City Council April 15, 1975) listed Shell Canada Limited 
as having 46 gasoline service stations in the City, 15 or 
32.6% of which are self-service, exceeding City Council's 
limitation of 15%. 

Shell Canada Limited have advised as of July 11, 19 77 that 
they have 37 gasoline service stations in the City (closure 
of 1995 Cornwall Avenue would decrease this number to 36) , 
15 of which are self-service. However, paragraph 7 explain- 
ing the "METHODS OF CONTROL" contained in the City Manager's 
report of April 7, 1975 states: 

•In order to specify a limit on the number of self- 
serve gas stations it is clear that a number rather 
than a percentage should be given. However, a 
number would not necessarily account for differences 
in the size of companies. To overcome this, a method 
of control is proposed that fixes the number of self- 
serves at 15 percent for each company and calculated 
from that company's total service stations on April 1 , 
19 75 . Reduction in total numbers after that date 
would have no effect on the number of self-serves 
permitted, thus eliminating any encouragement of 
retention of marginal gas stations. Certain other 
provisions are included so as to be equitable to 
smaller companies.' 

Since this proposed change of self-serve licenses does not alter 
the number of , self-serve gasoline stations for the Shell Canada 
Limited, the Director of Planning RECOMMENDS that it be approved 
and 1157 Burrard Street at Davie Street be added and 1995 Cornwall 
at Maple Street be deleted from Schedule B of the License By-law. 

The City Manager RECOMMENDS the foregoing recommendation of the 
Director of Planning be approved. 
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INFORMATION 

3 . 969 Homer Street - Development Permit No. 76065 

The Director of Planning reports as follows: 

"The City Clerk has received letters dated May 4, 1977 and June 
27, 1977 from Mr. T. Vancouver (previously circulated to Council 
members and on file in City Clerk's Office) objecting to the 
approval of Development Permit No. 76065, 969 Homer Street. 

Development Permit Application No. 76065 was filed on December 1, 
1976 and approved by the Director of Planning on February 14, 1977, 
subject to various conditions. The Development Permit was issued 
on April 19, 1977, thereby permitting 

'the construction of a 25' x 90" building to be 
used for storage and servicing of radiators in 
the basement and on the main floor, with ancillary 
offices in the basement.' 

The approved drawings showed a 25' x 90' building with a basement 
and one storey, the height of 28'%" on Homer Street and approxi- 
mately 21 '8" at the lane. The building would appear to be a 2 
storey structure from the lane. 

The Development Permit file indicates that Mr. T. Vancouver had been 
in contact with the Plan Checking Assistant regarding this applica- 
tion on February 7, 1977. No objections are recorded. 

On May 3, 1977, Mr. T. Vancouver filed an Appeal to the Board of 
Variance (Appeal No. 20956) appealing the decision of the Director 
of Planning who approved the Development Permit permitting the 
development at 969 Homer Street. The Board of Variance, on May 18, 
1977, allowed the Appeal 

'but only on the basis that the application had 
been dealt with by the Director of Planning 
(using discretion pursuant to Section 3(14) of 
the Zoning & Development ByLaw, ) whereas the 
Board considered that the application should have 
been considered by the Development Permit Board.' 

Hence the application was referred to the Development Permit Board 
and was reviewed by them on June 27, 1977 with the following result: 

'That the application be approved in accordance 
with the Staff Committee's recommendation but 
amending the use mentioned in their approval 
and condition 1(c) to 'warehousing'.' 

Mr. T. Vancouver again filed an Appeal to the Board of Variance 
(Appeal No. 21008) appealing the decision of the Development Permit 
Board regarding its approval of Development Permit No. 76065. The 
Appeal was disallowed by the Board of Variance on July 14, 1977 and 
the decision of the Development Permit Board was upheld. 

Mr. Vancouver, in his letter dated June 27, 1977, also referred to 
an application he filed approximately 1% years ago to develop his 
property, which was considered not acceptable. Our records show 
that during the past two years Mr. Vancouver has filed the following 
three Development Permit Applications involving his property at 
977 Homer Street: 

Development Permit No. 70804 filed July 2, 1975 

To erect a building with the cellar, basement and first floor for 
wholesale, second to eighth floors for residential. The proposed 
building would be 25 feet wide with a height of 83 '6" from Homer 
Street with a floor space ratio of 4.86. 
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Mr. Vancouver was advised that the Planning Department could not 
support the density, height and bulk of the proposed development and 
he withdrew his application on August 8, 1975. 

Development Permit No. 71166 filed August 5, 1975 

To construct a building with the first floor retail, second floor 
aato repair and 60 dwelling units above. This development was for 
100 foot site which included three adjacent lots and would have a 
height of 125 feet from Homer Street with a floor space ratio of 4.78. 

Mr. Vancouver was advised that the application could not be supported 
by the Planning Department nor the Urban Design Panel and later with- 
drew this application on November 4, 1975. 

Development Permit No. 76658 filed February 7, 1977 

To alter the existing building and to use the main floor as offices 
and second and third floors for two dwelling units. 

The Director of Planning approved the application on February 28, 1977 
subject to various conditions and the applicant was also advised by 
letter dated May 1, 1977 that the development, as proposed, did not 
comply with the Vancouver City Building By-Law. 

Mr. Vancouver, on April 7, 1977, requested that his application be 
amended so as to use the existing building for residential only 
(3 dwelling units). The amended application was approved by the 
Director of Planning on May 2, 1977 subject to various conditions. 
The conditions were complied with and Development Permit No. 76658 
was issued on May 13, 1977. 

This report was delayed pending the final decisions of the Development 
Permit Board and the Board of Variance. 

As Council will recall, under Section 573(6) of the Vancouver Charter 
'No appeal shall lie from a decision of the Board.'" 

The City Manager submits the foregoing report of the Director of 
Planning for the INFORMATION of City Council and brings to Council's 
attention that Mr. Vancouver wishes to address Council as a delega- 
tion, despite Council's lack of power, under the Charter, over the 
Board of Variance. If Council grants this request, it should be 
heard at a time when the owner of the affected property at 969 
Homer Street can be present. 


RECOMMENDATION 

4 . Zoning Amendments to the Chinatown/Gastown 
Historic Area Schedules 


The Director of Planning reports as follows: 
"1. PURPOSE 

The puri30se of this report is to: 

a) Comment on the background to the HA-l/HA-2 Zoning Schedules, and certain 
problems that have recently become apparent. 

b) Propose minor amendments to the present schedules in order to permit 
the consideration of additional ground floor uses consistent with the 
existing use patterns and desired planning objectives for the two areas. 

2. BACKGROUND 

On September 24th, 1974, City Council approved the HA-1 (Chinatown) and 
HA-2 (Gastown) Zoning Schedules, One of the unusual features of these 
schedules is the restrictive number of permitted ground floor uses, and the 
separation of "Ground Floor" from "Upper and Basement Floors" in terms of 
permitted uses. 
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Ground floor permitted uses are limited to only retail or restaurant uses. 
All other uses are only permitted on the upper or basement floors of 
development. 

When the original by-laws were drafted, it was intended to emphasize the 
importance of pedestrian-oriented retail and restaurant uses, particularly 
on the ground floor. It was also intended that the present clause 2.C. 
of each schedule would give some flexibility to consider special cases or 
other ground floor uses considered to be in keeping with the character of 
the two areas. Because of the legal wording of this section, however, it 
appears that only retail and restaurant uses can be permitted on the ground 
floor, as most other uses which are separately listed as "Upper Floor 
and Basement Uses" cannot be permitted on the ground floor. This means that 
in the case of the Chinatown area, for example, even the proposed Chinese 
Cultural Centre development, as a listed "Community Centre" use, cannot 
now be permitted as a ground floor use, as it is only permitted on the 
upper or basement floors. 

Recently, three development permit applications have been submitted for 
ground floor office and wholesale uses within the Chinatown HA-1 Zone. 
After refusal by the Director of Planning on the grounds of being a use 
not presently listed in the HA-1 Zoning Schedule, two of these applications 
were appealed to the Board of Variance, and subsequently allowed. Both of 
these applications were for existing buildings, outside of the main retail 
commercial area, and were supported by the Chinatown Historic Area Planning 
Committee. 

As a result of these development permit applications and general planning 
matters discussed by both advisory planning committees for the two areas, 
it has become apparent that the present zoning controls are overly restrictive 
in terms of permitted ground floor uses. Certain other uses such as office 
or wholesale which are presently not allowed on the ground floor, may be 
acceptable under certain conditions in certain parts of the two zones, 
as outlined in Section (3) (A)(1) below. 

3. ZONING AMENDMENTS 

A. Reasons for the Proposed Changes 

1 . Variation of Uses within Historic Areas 

Certain street areas within the central part of the two historic 
zones are presently strongly retail/restaurant oriented. For 
Chinatown, Pender Street between Carrall and Gore, and for Gastown, 
Water Street between Carrall and Cordova, are presently the core 
retail shopping areas within each Historic Area. This use 
pattern should continue. 

However, outside of and on the fringes of the core retail areas, 
many non-retail, non- con forming uses presently exist and have 
existed for many years. Although not providing the same level of 
activity as pedestrian-oriented retail uses, they do contribute 
positively to the general variety and character of the two 
historic areas. 

Even within the present retail commercial core areas, non- 
retail ground floor uses exist which provide a necessary service 
for local businesses and shoppers in the area. 

Both Historic Area Planning Committees feel that it is not realistic 
or beneficial to the areas as a whole to limit entirely ground 
floor uses to only retail or restaurant (as is the case with the 
present zoningT^ Outside of the core retail area, such uses as 
wholesale, office, etc. may be appropriate depending on location 
and other factors, and until such time as retail activity expands 
into these areas. 

Within the core retail area, limited n on-retail uses, (i.e. Banks, 
Real Estate and Professional Offices, Travel Agencies, Social 
Clubs, Theatres, etc.) should be able to be considered as ground 
level uses, provided that they do not seriously affect the 
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pedestrian interest and retail continuity, are felt to benefit 

the overall commercial interest of the area, and are uses providing 

a necessary service to the community. 

2. Functional Differences between Chinatown and Gastown 

There is a recognized difference of overall function between the 
two historic areas. Chinatown is primarily a Chinese Community- 
oriented specialty shopping and business district, whereas Gastown 
is largely a specialty retail and entertainment area, catering 
more to the entire City. 

Although ground floor uses within the core areas of Chinatown 
and Gastown are mainly small retail shops or restaurants, in 
Chinatown particularly, many non-retail uses exist such as banks, 
trust companies, social clubs, wholesale and professional offices. 
These provide an important service to the local community, as well 
as adding to the general variety of activity which is 
characteristic of the area. 

Gastown, however, because of its former function as a major 
wholesale, office area, still has a substantial amount of these 
uses, particularly in the eastern part of the HA-2 Zone, where 
little retail activity presently exists. 

3. Need for a Legal Clarification of Certain By-law Sections 

It is felt by the Director of Legal Services that certain sections 
of the by-law require minor qualification and changes in order 
to clarify the intent and interpretation of these sections. 


B. Proposed Changes 

Proposed amendments have been discussed with both the Chinatown and 
Gastown Historic Area Planning Committees on July 13th, 1977. Both 
Committees are in favour of the proposed amendments as outlined 
below and in Appendices 'A' and 'B'. Changes proposed are: 

1. Elimination of the floor level distinction in the conditional 
use Sections (2). 

The present sections 2. A. and 2.B. would be replaced by 
one section only, entitled "Uses", similar to other 
commercial zonings in effect at present. 

2. Addition of clarifying phrase to the present paragraph explaining 
the context of approval of the 'conditional' uses listed under 

2. A., so that the Importance of ground floor retail/restaurant 
uses within the core retail area is emphasized. 

This would add at the end of the paragraph the phrase: 

"to the, cJieation OjJ pe,d(iA>tAAja.Yi -LrvteAz&t atong thz itfizzZ, and to 
the. impo/vtancz oX c\noaYid itooh. KeXjOiXLI n.(ii>tMihJxnt {x&qa MAMun the. 
dOKz fieJtcuZ oAza. " 

3. Minor amendment to the wording of a qualifying phrase in present 
Sections 2.B. 


This would simply replace "and/or" with "or 
required for legal purposes. 


II 


, and is 


4. 


Minor correction of the present section 2.C. of the Chinatown 
HA-1 Schedule only, to remove an error in wording, which was 
not present in the original draft of this section. 


This would delete the word "not" on the second line 
from the top, so that the meaning of this section is 
consistent with the Gastown Zoning and other zoning 
schedules where a similar clause occurs. 


Continued 
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5. Addition of clarifying phrase to the present section l.A. 
"Ground Floor Uses". 

This would add the phrase: "For the purpose of this 
section, "Ground Floor" shall not be considered to 
include a basement", and is required for legal 
purposes. 

4. RECOMMENDATIONS 

The Director of Planning recommends that: 

Council instruct the Director of Planning to make an application 
requesting amendments to the HA-1 and HA-2 Zoning Schedules, as 
outlined in Section (3) and in Appendices 'A' and 'B' of this 
report, and that this application be referred direct to a 
Public Hearing. 

The City Manager RECOMMENDS that the reconunendation of the 
Director of Planning be approved. 


5. Development Permit Application #77558 

Policemen's Parking Lot - 456 East Pender Street 

I 

The Director of Planning reports as follows: 
"On September 16, 1975, City Council resolved: 

'That, in order to provide the parking facilities called for 
in the collective agreement with the Vancouver Policemen's 
Union, the Board of Police Commissioners be instructed to 
apply for a Development Permit and the Director of Planning 
be authorized to issue a Development Permit for a temporary 
parking area on the lot bounded by Jackson, Dunlevy, Keefer 
and Pender Streets, subject to: 

(a) the area being suitably gravelled, 

(b) the fee for parking be $5.00 per month per car, 
with provision of this low cost staff parking 
not being considered a precedent, 

(c) the cost of gravelling, barricading and signing 
to be charged to contingency reserve, 

(d) the use of the lot for parking be subject to 
cancellation on thirty (30) days' notice. 

Further that, only that portion of the site needed to serve 
the needs of the Vancouver Policemen's Union be treated in 
this manner and that this use be permitted for a one-year 
period only.* 

Subsequently, a Development Permit No. 71835 was issued which 
permitted the use of the site as a temporary parking lot for a 
period of time expiring November 30, 1976. 

Development Permit Application No. 77558 has now been filed to 
continue this use on the site. The application was approved by 
the Director of Planning on May 24, 19 77 for the continued use of 
the site as a temporary parking area (private) for a period of 
time, expiring November 30, 1977, subject to the following 
conditions: 
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1. prior to the issuance of the Development Permit, 
this request is to be first submitted and approved 
by City Council, 

2. the parking area is to be maintained, including 
surfacing and curbing, in good condition for the 
period of approval, in accordance with the approved 
drawings and the conditions of Development Permit #71835. 

The Director of Planning recommends that the Development Permit 
be issued." 


The City Manager RECOMMENDS that the recommendation of the 
Director of Planning be approved. 


FOR CCUMCIL ACTION SEE PAGE(S) 



Board of Administration, October 30, 1970 


FINANCE MATTERS 

RECOMMENDATION AND CONSIDERATION 

1. Business Development Letter from 

The Public Relations Services Limited 
re City of Vancouver Newsletter 

The Director of Finance reports as follows: 

"A letter dated October 20, 1970, has been received from The 
Public Relations Services Limited proposing to Council that 
they be engaged to prepare a newsletter to be mailed with 
the assessment notice. The fee for their services would be 
$1,000.00 and in addition there would be the cost of printing. 

In order to be mailed with the assessment notice the letter 
would be required for stuffing in envelopes well before the 
end of November. The Assessment Department is also faced 
with a problem of advising owners of changes in Assessment 
regulations which have not yet been defined by the Provincial 
Government. Each insert must be inserted separately in the 
envelope and even though done by machine, several working 
days are required for each insert with the notice last. 
There is also limitation on size and envelope space. 

I am definitely of the opinion that a newsletter could not 
be well prepared and 100,000 copies printed in time to be 
inserted with the assessment notices this year, without 
proving to be a major hindrance to the main effort of getting 
out assessment notices in accordance with legal requirements. 

Future assessment notices may be of a fold over type not 
requiring envelopes and would not provide a mailing medium 
for other material in any case . 

For many years, the City has sent out an information sheet 
with the tax bill. 

Originally, this was to provide information on revenues and 
expenditures of the City on a percentage and per capita basis. 
The usual charts were included until a Council Committee 
decided that the material other than budget figures should 
be of a general nature. This has been prepared by the Deputy 
Director of Finance for several years with the help of other 
Departments, probably due to the origination of the sheets 
as a Finance Department production related to financial infor- 
mation. Printing costs recently have amounted to about 
$1,400.00 per year. 

A sheet was prepared but not printed for 1970. Council will 
recall that the Regional District requested that their brochure 
be sent this year and it was substituted for the City's news- 
letter as reported to Council. 

Mailings with the City's tax bill or assessment notice do not 
provide full coverage of all citizens, as only owner occupied 
dwelling units and businesses are covered. With the trend 
towards rented apartments the coverage is decreasing. 
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FIRE AND TRAFFIC MATTERS 


RECOMMENDATION 


1 . Amendment to City Fire By-law 

The Fire Chief reports as follows: 

" As a result of a recent Bylaw Court 
Trial it became evident that some amendments to the Fire Bylaw 
are needed to improve the sections dealing with maintaining fire 
safety equipment required in buildings in good repair and 
efficient working order. At the present time, this requirement 
is usually specified in the Fire Bylaw section related to the 
particular requirement, however, many of the fire safety re- 
quirements are contained in the Building Code or the Fire Marshal's 
Regulations. To correct this problem, one specific section of 
the Fire Bylaw which requires all fire safety equipment to be 
kept in good order is required, regardless of which Code calls 
for the installation of the equipment. 


RECOMMENDATION 

The Fire Chief recommends that Council instruct the Director of 
Legal Services to draft the necessary amendments to the Fire Bylaw 
to provide for the proper maintenance and efficient working order 
of fire safety systems and equipment in all buildings. " 


The City Manager recommends the foregoing recommendation of the 
Fire Chief be approved. 


INFORMATION 

1 . Traffic Situation McLean Drive - Hastings to Pender 
The City Engineer reports as follows: 

"During the rezoning Public Hearing for the N/E corner of 
East Pender and McLean, concern was expressed about the traffic 
situation at this location and Council passed the following resolution: 

'That the City Engineer report to Council on the traffic 
situation in the area of East Pender Street and McLean Drive in view 
of the concern expresied by the petitioners and Mrs. Hooge, including 
information on plans to widen the street. ' 

In her petition Mrs. Hooge was opposed to the rezoning "because 
of the effect on moving traffic due to the 400 block McLean Drive being 
only 33 feet wide". 

McLean Drive between Powell and Venables has a substandard 
street allowance (not 66 feet) as listed below: (and illustrated in attached 
diagram) 

Powell to Hastings (200 and 300 blocks): 50 feet 

Hastings to Pender (400 block) : 33 feet 

Pender to Frances (500 block): 41.5 feet / 50 feet 

Frances to Adanac (600 and 700 blocks) : 50 feet 

Adanac to Venables (800 block): 41.5 feet / 33 feet 
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" Recognizing existing developments and the local access function 
of McLean Drive a 50 foot street allowance (although substandard) will 
be adequate to provide for the ultimate street development. In the 
areas zoned industrial (north to Pender) a 36' pavement (rather than a 
standard 40 foot pavement) can be constructed on a 50 foot street allowance 
which will provide an adequate level of service. Street widenings are 
being obtained to provide for a 50 foot street allowance and this 
rezoning (N/E comer Pender /McLean) was conditional on the dedication of 
an 8.5 foot widening strip increasing the street allowance to 41.5 feet. 
(Remaining 8.5 feet to come from property on the west side of the street) 

Traffic volumes have been checked and are considered reasonable 
for the combination of industrial and apartment zoning in this area. The 
traffic that will be generated by the development on the rezoned site is 
not expected to create any problems. Because of the 33 foot street 
width McLean Drive is somewhat congested, however, this situation will 
improve when the street allowance is widened (to 50 feet). 

Until such time as the street allowance on McLean Drive 
is widened to 50 feet between Hastings and Pender, there are no 
plans to construct curb and gutter and install a permanent pavement. 
As in other similar cases, property acquisition for street widening 
would be obtained through redevelopment, rezoning, etc. 

The City Engineer submits the foregoing for INFORMATION. " 

The City Manager submits the above report of the City 
Engineer for INFORMATION. 


RECOMMENDATION 

3. Continuation of "Task Force" to Upgrade 
Existing Hotels and Apartments 


As a result of Council decisions on Dec. 18, 1973 and Dec, 3, 1974, 
the establishment of the Fire Department was increased by 4 Fire 
Marshalls and 1 Clerk Typist to form a Task Force to upgrade 
existing Hotels and Apartments. 

At the regular meeting on January 11, 1977, City Council approved 
the following recommendations of the City Manager: 

(a) THAT the Fire Chief report on the status of the Phase III 
upgrading and the effects of the Fire Bylaw Appeal Board 
prior to July 31, 1977, and 

(b) THAT the Task Force be continued to that date. 
The Fire Chief reports : 

"Council is aware the establishment of a Fire Bylaw Appeal Board 
requires an amendment to the City Charter. The City Law Department 
anticipates Charter Amendments will be dealt with by the Legislature 
in the month of August 1977. 

A survey of all buildings classified as "hotels" under the Fire By- 
law which are 3 or more storeys in height and constructed prior to 
1960 has been carried out in Phase III. This includes 892 buildings 
in the remaining area of the City outside the "Core Area". Originally 
it had been estimated that 400 buildings would be involved, but it 
has now been discovered that the number is 892, since many buildings 
listed in the City files as 2-storeys in fact have 3 or more 
storeys being occupied. 
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"Orders have been issued to 500 of these buildings and as of June 
15, 1977, responses have been received from 314, as follows: 

Appeals 184 

Completions 71 

Work progressing 45 

Demolished or vacated 14 

TOTAL 314 


City Council has delegated the "Building Board of Appeal" as mediator 
in Fire Bylaw cases. This Board has been briefed by the Fire Depart- 
ment of the requirements of the Fire Bylaw. The Task Force is 
presently involved with requests from owners and contractors to make 
on-site detailed consultations relative to the upgrading requirements 
and finalizing the details on those remaining in the "Core Area". The 
Task Force will also be required to act as a resource to provide the 
necessary detail for presentation to the Appeal Board when the appeals 
are heard. This requires the continuing expertise of the Task Force 
until upgrading is complete. 

RECOMMENDATION ; 

The Fire Chief recommends continuation of the Task Force for a 
minimum of two years or until Phase III upgrading is complete. 
At that time a report will be submitted with recommendations as 
to the disposition of this group. " 

The City Manager RECOMMENDS the recommendation of the Fire Chief 
be approved, but on condition that the size of the task force be 
reviewed by Council within one year of the establishment of the 
Fire Bylaw af^peal procedure. 


CONSIDERATION 

4 . Use of Sound Truck - Glad Tidings Temple Parade 


The City Engineer reports as follows: 

"The Glad Tidings Temple of 3456 Eraser Street have permission from 
the Chief Constable to hold their annual parade on Saturday, August 6, 1977 
in the area east and west of Eraser Street between 17th and 23rd Avenues. 

The Temple is also asking Council for permission to use a sound truck 
in this small annual local-area parade. Council has approved use of a sound 
truck in previous years and no complaints have been received concerning such 
use. There is no objection from an Engineering or Police standpoint for the 
use of a sound truck as requested. 

Approval of sound truck use is a matter of Council policy under 
Section 81 (4) of the Street and Traffic By-law and accordingly, this request 
is referred to Council for their CONSIDERATION. 

The City Engineer submits the foregoing report for CONSIDERATION." 

The City Manager submits the above report of the City Engineer for 
Council's CONSIDERATION. 

FOR COUNCIl ACTION SEE PA6E(S)^5S^— 
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Manager's Report, July 22, 1977 (FINANCE: A-7 - 1) 

FINANCE MATTERS 

RECOMMENDATION 

1 . Mayor's Fund - Travel Expenses 


The Director of Finance reports as follows. 

"There are occasions when it is appropriate for the Mayor to be accompanied 
by his wife, when travelling on City business, for performing a hostess function, 
etc. The present policy of Council is that the payment of the costs of the 
Mayor's wife travelling with him requires the specific prior approval of 
Council in advance, with two minor exceptions. 

Since such travel is relatively infrequent, and the Mayor is the most 
appropriate person to judge the necessity of his wife accompanying him, it is 
recommended that the Mayor be authorized to approve his wife accompanying him 
where in his opinion her attendance is appropriate. The costs would be 
specifically for hotel accommodation in excess of the single rate and for 
transportation, but no per diem amount would be payable. The costs would be 
charged to the Mayor's Fund. 

It is therefore RECOMMENDED that the Mayor be authorized to approve his wife 
accompanying him on City business where in the Mayor's opinion her attendance 
is appropriate." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Director of Finance be approved. 

INFORMATION 


2 . Insurance on City Bridges 

The Director of Finance has submitted the following report. 

"The existing insurance on the City's bridges expired as at July 1, 1977. The 
annual premium on the expiring policy was $55,199. per year. 

The new replacement value of the seven (7) bridges and/or viaducts insured, is 
now $84,932,000, representing an 11.1% increase in value over the expired policy. 

The City insures its bridges on an all risks basis including earthquake (only 
City assets insured against earthquake) and the earthquake coverage creates 
severe marketing problem. In order to renew on the same basis this year with 
full $85,000,000 earthquake limit, the premium would be approximately $92,000 
annually. The primary problem with the earthquake coverage starts to occur 
when one gets over a certain limit in underwriter risk. Our insurance brokers 
were able to get a renewal on a basis of all risks coverage, including earth- 
quake,for the total value of the bridges but with a limit on any one loss of 
$50,000,000. The annual premium for this policy would be $57,672. It is quite 
obvious that the only single occurrence that could cause any where near 
$50,000,000 of loss to our bridges would be an earthquake and if such a severe 
earthquake occurred it is quite obvious that much or most of the City would be 
destroyed. The brokers also developed an option of all risk coverage excluding 
earthquake and subject to a limit of any one loss of $35,000,000, at an annual 
premium of $38,900. By comparing the first and last alternatives it appears 
that full earthquake coverage on the bridges would cost approximately $53,000. 

The insurance brokers agree with myself that the middle option of insuring on 
an all risk basis but with a limit of any one loss of $50,000,000, is the most 
appropriate insurance for the City's bridges. 
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I have therefore authorized the brokers to cover on this basis which represents 
only a very slight increase over last year's cost but if Council would prefer 
one of the other two alternatives this can be arranged." 

The City Manager subnits the foregoing report of the Director 
of Finance for Council's INFORMATION. 


RECOMMENDATION 


3. Gastown Steam Clock 


The City Engineer reports as follows: 
"INTRODUCTION 

In a report to Council dated March 11, 1975, the Planning Department out- 
lined the proposed construction and dedication of the Gastown Steam Clock to 
be located at the corner of Cambie and Water Streets and recommended that : 

' ... Council approve in principle the acceptance of the Gastown Steam 
Clock, subject to satisfactory agreements regarding maintenance and 
liability being arranged and reported to Council, by the City Engineer 
and the Director of Legal Services.' 

The recommendation of the Director of Planning was adopted by Council on 
March 18, 1975. The purpose of this report is to provide Council with in- 
formation regarding maintenance and liability. 

BACKGROUND 

The idea of the steam clock originally arose as a means of masking two 
large steam vent pipes which ventilate Central Heat's underground chamber at 
the corner of Water and Cambie Streets. It was agreed by Central Heat Limited 
that they would provide the steam power plant and a continuous supply of steam 
for the operation of the plant and that Mr. R.L. Saunders and Gillett Johnston 
Ltd. would undertake construction and maintenance of the clock works and framing. 

Delays in delivery of materials, construction, and testing have resulted 
in postponement of the clock's installation from the original date of September 
1975, to the current dedication date proposed for September 1977, to coincide 
with Gastown Days. Among other things, the total estimated capital cost of 
the clock has risen from approximately $25,000 in 1975 to $42,000 at present. 
These costs are being borne by various Gastown organizations. 

The intention of these organizations has been to dedicate the clock to the 
City of Vancouver with the City being responsible for maintenance costs and 
liability. This arrangement would vary somewhat from, for example, the agree- 
ment for Gassy Jack's statue at Maple Tree Square which is maintained by the 
adjacent property owner. Charterhouse Properties. 

PRESENT STATUS 

Discussions have been held with the horologist, Mr. R.L. Saunders. Although 
it is difficult to estimate the maintenance costs because of the nature of the 
device ('World's First'), the following proposal has been submitted: 

1. Hiat Central Heat Limited will commit to providing a continuous supply of 
steam for the clock, at no cost to the City. 

2. That R.L. Saunders will commit to maintaining the steam engine at the 
City's cost, estimated to be $350 annually. 

3. That Central Heat Limited will commit to a maximum of $1,500 per year, for 
maintenance (including parts and labour) of the steam systems of the' clock. 

4. That R.L. Saunders will commit to maintaining the clock works at the City's 
cost, estimated to be $500 annually. 

5. That R.L. Saunders and Central Heat Limited would maintain the clock for 
one year after dedication, at no cost to the City. 


Cont'd 
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Clause #3 continued : 

On the basis of the foregoing, it is anticipated that the City will incur 
annual maintenance costs of approximately $850., commencing in late 1978 (one 
year after dedication of the clock). In addition, special maintenance pro- 
cedures every two or three years designed to minimize wear will result in periodi 
expenditures of approximately $650. An inventory of replacement parts including 
spare steam engines will minimize maintenance expenditures and 'downtime' in the 
future . 


With respect to liability, the proposal is that the City will undertake 
public liability for the steam clock since it is to be dedicated to the City 
and installed on City street allowance. It should be noted that in the design 
of the clock, including the framing and foundation, public safety and security 
have been major considerations. A concrete foundation, tempered glass panels, 
and a special burglar proof lock system have been provided. However, it should 
be recognized that despite these preventative and cautionary measures, the clock 
will be susceptible to damage from vehicles, the costs of which cannot always 
be recovered by property damage claims. Our experience to date with bollards 
and other street furniture is that increased maintenance costs due to damage by 
vehicles is possible. therefore, funds other than normal maintenance alloca- 
tions may be required from time to time to cover costs incurred for repair of 
the clock in cases where these costs cannot be recovered through property damage 
claims . 

When considering the matter of steam clock previously in 1975, it was 
understood that the steam clock would be constructed and installed at no cost 
to the City and that the City would undertake maintenance and liability for the 
clock, subject to satisfactory arrangements being made and reported to Council 
for approval . 

It is therefore RECOMMENDED that: 

A. The City Engineer and Director of Legal Services be instructed to 
enter into maintenance agreements with Central Heat Limited and 
R. L. Saunders for maintenance of the steam clock as per the pro- 
posal outlined in this report. 

B. The City accept liability in respect of the Gastown Steam Clock. 

C. Funds be allocated for the City's share of maintenance in the 1978 
Streets Maintenance Budget." 

The City Manager RECCMMENDS that the above recommendations of the City 
Engineer be approved. 

FOR COUNCIL ACTION SEE PAGE(S), 
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(PROPERTIES: A9-1) 


PROPERTY MATTERS 


RECOMMENDATION 


1. Encroachment onto City-owned property south side 
of King Edward between Sophia and John Streets 

The Supervisor of Properties reports as follows: 

"Lots 4A, 5A, 6A, D.L. 631 and portion of 632, Plan 1338 
located south side of King Edward between Sophia and 
John Streets, were reserved from sale to provide for lane 
and street needs. A lane area has now been established 
and as the City Engineer advises further widening of King 
Edward at that location is not being considered it is propose 
to resubdivide and place the City lots on the market 
for sale. 

The Survey Department has advised that the building on 
privately-owned Lot 3A encroaches onto City-owned Lot 4A 
by approximately sixteen inches. The best method of 
resolving the problem is to sell a two foot strip to the 
owner of Lot 3A and to resubdivide the private City-owned 
lots . 

Negotiations with the owner of Lot 3A indicate that he 
is willing to purchase two feet of City-owned land on the 
following basis :- 

1. Total purchase price $2,000 inclusive 
of taxes and administration fee 

2 . Terms : 

A. Deposit $1.00 

B. Balance of $1,999 to be paid on 
or before November 1, 1977 

3. The two foot strip from City-owned Lot 4A 
to be consolidated with Lot 3A, the City 

to provide the deed and plan of subdivision, 
any other documentation required to complete 
the transaction in the Land Registry Office 
to be the responsibility of the purchaser. 

It is recommended that a two foot strip of City-owned land 
be sold to the owner of Lot 3A for $2,000 on the terms 
mentioned above and that lots 3A to 6A inclusive, D.L. 631 
and portion of 6 32 be resubdivided . " 

The City Manager RECOMMENDS that the foregoing recommendation of tl 
Supervisor of Properties be approved. 

2. Acquisition for Land Assembly 
1456 East I2th Avenue 


The Supervisor of Properties reports as follows: 

"The above property, legally described as Lot 8, Block 171, 
D.L. 264A, has been offered for sale to the City by the 
owner. Said property is located on the south side of 12th 
Avenue, west of Woodland Drive between City Lot 9 on the 
east side, measuring 23 feet X 115 feet and City Lots 5, 6 
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and 7 on the west side, each measuring 33 feet X 122 feet. 
This property together with the City property, would result 
in an assembled site 155 feet X 122 feet fronting on 12th 
Avenue . 

The Property Endowment Fund Board meeting of June 30, 1977, 
resolved that the Supervisor of Properties negotiate the 
acquisition of said property for assembly purposes subject 
to approval by City Council. 

It is noted that the existing City lands are fettered with a 
20 foot Public Utility easement which restricts their 
marketability, and purchase and resubdivision of this property 
will make the land more viable for sale and development. 

The property, which is 3 3 ft X 122 ft. and zoned RT-2 is 
developed with an older residential frame dwelling erected 
in 1912. The dwelling contains 5 rooms, 5 plumbing fixtures, 
has a patent shingle roof, wood shingle and siding exterior 
and heat is supplied by an automatic gas-fired furnace. The 
building due to age is showing signs of wear and tear. 

Negotiations with the representative of the owner confirm 
that she is prepared to sell for the sum of $42,000.00 as of 
June 30, 1977. In view of the condition of the dwelling it 
is recommended that it be demolished and the entire assembled 
site be put on the market for sale. 

Recommended that the Supervisor of Properties be authorized 
to acquire Lot 8, Block 171, D.L. 264A, known as 1456 East 
12th Avenue on the foregoing basis, chargeable to Code # 
5927/9820, Property Endowment Fund General." 

The City Manager RECOMMENDS that the foregoing recommendation 
of the Supervisor of Properties be approved. 


3. Sale of Properties - W/S Commercial between 
Venables & Parker and 1822 W. 2nd Avenue 


"The following offers to ptirchase have been received by the Supervisor 
of Properties as a result of the City's call for tenders advertised 
under the authority of the Property Endowment Fund Board. The offers 
are considered to be favourable to the City and are hereby recommended 
for acceptance. 

Lot 1, Block 23, D.L. 26i|A, Plan I67U2 

Situated; V/S of Coimnercial Drive between Venables and PaAer Streets 

APPROX. SALE CONDITIONS 

NAME SIZE PRICE TERMS OF SALE 

Athanasias & Bulkhead Agree- 

Charalabe 5>5U5 sq..ft. $90,600 City Terms ment required — 

Athanasopoulos @ lljS Lot above street 

& lane level. 


Lot 16, except south 2 feet, Block 227, D.L. 526 
1822 West 2nd Avenue 


NAME 

Meyer Holdings 
Ltd. 


APPROX. 

SIZE 


SALE 
PRICE 


25' X Il8'± $1^5,200 


TERMS 

City Tenns 
@ 11% 


CONDITIONS 
OF SALT^ 

Bulkhead Agree- 
ment required — 
Lot below lane 
level; subject 
to existing 
tenancy. " 

The City Manager RECOMMENDS that the foregoing offers to purchase, being 
the highest offers received and favoiirable to the City, be accepted and 
approved under the terms and conditions set down by Cotincil. 

INFORMATION 


4. Demolitions - ?23 & 333 East 2nd Avenue 


The Supervisor of Properties reports as follows: 

"I have received and opened quotations from various con- 
tractors for the demolition of the structures listed 
below and have awarded the contract to the low bidder as 
noted :- 


Property 


Pro.ject 


Successful Bidder 


323 & 333 East 2nd Avenue To be marketed 
(former City Dog Pound) for Sale 
A of Sub. II4-22, Block U, 
D.L. 200A 


Arrow Demolition 


City to Pay 
$2,135.00 


Code No. 


1+31/1710 


The City Manager has confinned the above contract and submits 
the foregoing report of the Supervisor of Properties to Council 
for INFORMATION. 


FOR COUNCIL ACTION SEE PAGE(S).^Z. 
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July 19, 1977 

TO: Vancouver City Council 

SUBJECT: Tender 774 - A.C. Pavement on Sundry Lanes 
CLASSIFICATION: RECOMMENDATION 


The City Engineer reports as follows: 

"Tenders for the above were opened on July 19th, 1977 and referred 
to the City Engineer for tabulation and report to the City Manager, 

All tenders have been checked and are in order. Tabulations of 
total amounts bid and unit prices for major items of work included in 
these tenders are available to Council members in the office of the City 
Clerk. 

These bids are unit priced based on quantity estimates supplied by 
the Department; therefore, the total costs of these contracts may vary 
according to actual quantities measured during construction. Also certain 
of the lane paving projects within this contract are Local Improvement 
projects being advanced to a Court of Revision on July 26th, 1977, and so 
quantities may vary as a result of this Court. 

The City Engineer RECOMMENDS that, subject to the proceedings of the 
Court of Revision and subsequent approval of Council: 

(a) a contract be awarded to the low tenderer as follows: 

Contract 774 - A.C. Pavement on Suadry Lanes 

Jack Cewe Ltd. 
Post Office Box 1100 
1850 Hillside Avenue 
Coquitlam, B. C. 
V3J 6Z7 

for the amount bid, namely, $207,043.50. 

(b) Contracts satisfactory to the Director of Legal Services be 
entered into. 

(c) The bid bonds of the unsuccessful tenderers be returned," 

The City Manager RECOMMENDS that the above recommendation of the 
City Engineer be approved. 

FOR COUNCIL ACTION SEE PAGE{S) 5^1. 
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Board of Acaministration , October 30, 1970 (FINANCE - 2) 

Clause No. 1 (Cont'd.) 

It is therefore recommended that a newsletter as proposed 
by The Public Relations Services Limited not be mailed with 
the assessment notice, as there is not reasonable time 
available to accomplish this. 

Council may wish to consider , however, 

(a) Whether there is a need to replace the present 

'information for taxpayers' prepared by the Finance 
Department with a professionally prepared newsletter 
or brochure to be mailed with tax notices . The 
additional cost presently quoted would be $1,000.00 
for preparation. 

(b) Whether such a newsletter or brochure, if preparation 
by a professional meets with Council approval, should 
have wider distribution to include apartment tenants, 
and be sent at a more appropriate time than the assess- 
ment notice or tax notice mailing. The cost of dis- 
tribution to all homes and apartments by the post office 
as unaddressed mail would be in the range of $3,000.00 
to $3,500.00 at 3<: each." 

Your Board RECOMMENDS approval of the recommendation of 
the Director of Finance with respect to the letter received from The 
Public Relations Services Limited and submits for the consideration 
of Council the matter of an information sheet to be mailed separately. 

(Copies of the letter dated October 20, 1970, from The Public 
Relations Services Limited are circulated for the information 
of Council.) 

CONSIDERATION 

2. Admission Privileges: 

Vancouver Museums and Planetarium 

On March 24, 1970, City Council approved a number of 
recommendations of the Director of Museums, as submitted in the 
Board of Administration report dated March 13, 1970, concerning 
admission privileges to the Vancouver Museums and Planetarium. Two 
of the recommendations are as follows: 

"(2) That admission privileges for the following organizations 
affiliated with the Vancouver Museums and Planetarium 
Association remain as at present 

The Archaeological Society of British Columbia 
Vancouver Natural History Society 
Vancouver Historical Society 
Vancouver Centre of the Royal Astronomical 
Society of Canada 


Cont'd. 
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July 21, 1977 


TO: Vancouver City Council 

SUBJECT: D.P.A. No. 77018 

Little Billy's Pizza and Steak House 
1796 Nanaimo Street 

CLASSIFICATION: INFORMATION 
The Director of Planning reports as follows: 

"The City Clerk received a letter from Tom, Paul and Harry 
Paschalidis of the Little Billy's Pizza and Steak House 
requesting to use an additional portion of the existing 
building to enlarge their existing restaurant, which was 
refused on two occasions by the Director of Planning. This 
letter was accompanied by a petition containing approximately 
178 signatures supporting their request. The signatures were 
from people from the immediate area, throughout Vancouver, 
Burnaby, Delta and Richmond. 

The following is a brief resume of the Development Permit 
Applications and Appeal to the Board of Variance concerning 
their requested extension to the existing restaurant. 

Development Permit Application No. 76054 

Development Permit Application No. 76054 was filed by Little 
Billy's Incorporated on November 30, 19 76 to alter and use an 
additional 800 sq . ft. portion of the main floor of the 
existing building to enlarge the existing restaurant and also 
to relax the required parking and loading. The drawings 
submitted with the application indicated that the proposed 
enlarged restaurant would have approximately 2 870 sq. ft. and 
a seating capacity of 130 persons, and the building presently 
contains 4 dwelling units on the second floor. 

The Director of Planning, on December 13, 19 76, reviewed this 
application and refused it for the following reason: 

'That there is considered insufficient peculiarity of 
the site or development to warrant the relaxation of 
the required 10 off-street parking spaces to 8'. 

When reviewing this application the Director of Planning 
considered the City Engineering Department's comment that they 
were not prepared to support the required relaxation of off- 
street parking. 

Development Permit Application No. 77018 

Development Permit Application No. 77018 was filed by Little 
Billy's Incorporated on March 15, 1977 to use a 800 sq. ft. 
portion of the main floor of the existing building to enlarge 
their existing restaurant and to relax their required loading 
and unloading spaces. 

On April 13, 1977, the Director of Planning again refused 
this application for the following reason: 

'It is considered that there is insufficient peculiarity 
of site or development to warrant the relaxation of the 
required 10 off-street parking spaces to 8'. 

Appeal No. 20952 

Appeal No. 20952 was filed on April 22, 1977 appealing the 
decision of the Director of Planning on refusing the above 
noted Development Permit Application. The Board of Variance, 
on May 4, 19 77, disallowed the Appeal and the decision of the 
Director of Planning was upheld.' 

GDI^'d # « » 
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This site is located in a C-1 Gcnmercial District (local) . The main 
purpose of a C-1 Zone is to permit small establishments, which serve 
the day to day needs of the local residents. 

For QDuncil information, a similar restaurant in the C-1 zone at the 
comer of Gamble and 59th Avenue (V*iich si^jplied the required parking 
cm the site) has resulted in nimerous coiplaints from the inrosdiate 
neighbouring property cwners with regard to the inconvenience caused 
by the parking in and on adjoining lanes and streets." 


The City Manager submits the foregoing report of the Director 
of Planning for the INFORMATION of City Council, noting that 
under the Charter , decisions of the Board of Variance cannot 
be appealed to Council. 


FOR COUNCIL ACTION SEE PAG^^Sl^.^L 
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July 20, 1977 

TO: Vancouver City Council 

SUBJECT: Mt. Pleasant N.I. P. - Construction of Kivan Boys' 
and Girls' Club 

CLASSIFICATION: RECOMMENDATION AND CONSIDERATION 

The Director of Planning reports as follows: 

BACKGROUND 

"On June 28, 1977 when considering a report from the Directors of 
Planning and Social Planning, Council resolved: 

1) THAT Council endorse the Robson Park location for the new 
Kivan Club and that a Committee of Aldermen and the Directors 
of Planning and Social Planning meet with Park Board Commiss- 
ioners and urge them to reconsider and approve this location 
as soon as possible. 

2) FURTHER THAT, should the Park Board not be agreeable to the 
use of Robson Park for development of a new Kivan Boys' and 
Girls' Club, the Supervisor of Properties be instructed to 
report to Council on a site adjacent to Robson Park suitable 
for the construction of the Kivan Boys' and Girls' Club, to 
include a report from the Director of Finance on suitable 
financing of the site aquisition. ' 

Pursuant to clause 1 of the cibove resolution a committee of Aldermen 
(Gerard, Brown, Gibson), and the Directors of Planning and Social 
Planning met with Park Board Commissioners on July 11, 1977. 
Following discussion, the Park Board reaffirmed its earlier motion of 
February 21, 1977 to not allow construction of a Youth Club on 
Robson Park. The Robson Park alternative will not be pursued any 
farther. 

SITE(S) ADJACENT TO ROBSON PARK 

Clause 2 in the cd>ove resolution was introduced by Council at its 
meeting of June 28, 1977. Since then, the Supervisor of Properties 
has investigated site availability adjacent to Robson Park and 
reports that only one site is available at this time. No other 
sites are expected to become available in the near future. 

The one available site is located on St. George Street across from, 
the N.W. corner of Robson Park. (Appendix lA), The site is zoned 
RT-2, as at 12th cind St. Catherines. (A Boys* & Girls" Club is 
a conditional use under RT-2 zoning). The site measures 14,480 
square feet with a 74 ft. frontage, no lane access and an irregular 
shaped rear lot line. The Planning Department prepsured preliminary 
plans showing site development potential for review by the Boys' 
and Girls* Cliib. The preliminary site plans show that under the 
City*s Zoning Bylaw a Cltib building is possible as a conditional 
use, but that the design would have to be "unconventional" in order 
to accommodate a gymnasium and accessory club rooms. The Boys' and 
Girls' dlub in a letter dated July 14, 1977 (attached) state that 
the Club's Board of Directors cuid staff find the St. George site 
to be unacceptable for construction of a new Club. Instead, the 
Boys' and Girls' Club request that approval be given to go ahead 
with construction at the 12th/St. Qatherines location. 

On July 19, 1977, the citizens N.I. P. Committee resolWd that, 
while Robson Park or an adjacent site are preferred over 12th & 
St. Catherines, the overriding concern at this time is to ensure 
a speedy decision for approval to construct a new Club. The 
Directors of Planning and Social Plemning support the N.I. P. 
Committee's stand, noting that availability emd assembly of an 
adequate site adjacent to Robson Park could teJce up to 3 years. 
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12TH & ST. CATHERINES ALTERNATIVE 

In light of the foregoing - poor site availability around 
Robson Park, need for speedy decision - it is reconmended that 
Council reconsider its motion of June 28, 1977 to locate Kivan 
on or adjacent to Robson Park and instead grant approval to 
build at 12th & St. Catherines. This location has the distinct 
advantage of a central location. 

1) The 12th & St. Catherines alternative involves enlarging 
the existing City owned site by acquiring the adjacent 
lot to the east to allow construction of an adequate 
minimum size Kivan. The adjacent lot owned by the Boys' 
and Girls' Club was purchased in July 1976 when it came ' 
on the market. The purchase was made with the intention 
of resale to the City for lease back for a new Club, The 
Boys' and Girls' Club borrowed money from committed building 
funds to make the purchase after receiving verbal assur- 
ance from the former Mayor that the City would consider a 
buy-back scheme. 

The adjacent lot (914 E. 12th Ave.) could be purchased 

from the Boys' and Girls' Club utilizing City of 

Vancouver funds or N.I. P. funds. The amount is $47,8 48. . 

The Director of Planning recommends that City of 
Vcuicouver funds be used so that all N.I. P. monies are 
available to meet construction costs. It should be noted 
that after a new Kivan Club is in operation the Boys' cind 
Girls' Club will consider phasing out the Kimount unit 
currently located on City owned land at 6th Ave. & Guelph 
Street. It is recommended that upon completion of a new 
Kivan the Director of Social Planning, in conjunction with 
the Boys' and Girls' Clu^ evaluate the Kimount unit vis-a- 
vis Kivan. A decision on whether to sell the Kimount site 
should be reserved until after a new Kivan is in operation. 

Regarding purchase of 914 E, 12 Ave. the Director of 
Finance recommends that the City purchase the property on 
the condition that an immediate decision is made to sell 
the present Kimount site (6th & Guelph) when the new Kivan 
is built in order to reimburse the Property Piirchase fund. 

2) Closing all or a portion of St. Catherines Street adjacent to the 
Kivan site to provide open space for the Youth and general community 
has been previously commented on in the report to the Standing_ConH 

mittee of Council on Planning and Development - June 16, 1977.: Council did not 
deal with this matter because a site in the vicinity of Robson Prk. was ore- 

ferred.The City Engineer is opposed toth^ closure re^ycttaa o^st. 

"Catherines St. (comments from June 1677/' report attached as Appendix 2). If 
the street is not closed or reduced, the suitability of the Kivan site with 
' regard to floor space ratio Is not impaired. It is recommended that this 
closure be considered separately by Council at an early future date. 

The City Engineer is prepared to restore 7 feet to the depth 
of the City-owned 12th/St. Catherines site. The 7 feet had 
earlier been removed for a road widening program, since 
abandoned . 

3. The Boys' and Girls' Club, in their letter dated july 14, 1977 
ask that the lease on the Kimount site be renewed for a further 
period of time 

C.M..H.C. concurs with this "?Hi"8ntf ^ taur*i 

Regarding recommendations 2V^,9, below, the Director of Finance 
recoinnends that recommendation 2 be approved only on the condition 
that an immediate decision be made to sell the City owned Kimount 
site upon completion of a new Kivan and that recommendation 8.& 9 not 
be approved but that the Boys' cind Girls' Club be gremted a tempor- 
ary lease on the Kimovmt site to terminate upon completion of a new 
Kivan. The Directors of Social Planning and Plcuuiing differ with 
the Director of Finance on these points. The Director of Social 
Planning suggests that the decision on Kinxjunt be made after a 
new Kivan has been operational for 6 months and evaluated by the 
Directors of Social Planning and the Boys' cuid Girls* Club. 


RECOMMENDATIONS 

1) THAT in view of the Park Board decision to not allow the Kivan 
Boys' and Girls' Club to be built on Robson Park and the poor 
site availability situation adjacent to Robson Park THAT Council 
endorse the 12th & St. Catherines location as an appropriate 
site for a new Kivan Boys' and Girls' Club. 

2. THAT the City purchase 914 E. 12 Ave. for $47,848, from the 
Boys' and Girls' Club, with funds from the Property Purchase 
Fund, for consolidation with the existing City owned site 
and lease back to the Boys' and Girls' Club at a nominal 
rent and THAT the Supervisor of Properties be authorized to 
arrange demolition of 914 E. 12 Ave. - chargeable to the 
Properties Purchase Fund. 

3) THAT Council authorize the Supervisor of Properties to 
arrange for demolition of the old fireball at 12th/St. 
Catherines (900 E 12 Ave.). Demolition chargeable to 
Account Code #5927/9820. 

4) THAT Council instruct the City Engineer to restore 7 feet 
(no longer required for 12th Ave. widening) to the depth 
of the 12th/St. Catherines City owned site. 

5) THAT Council instruct the Director of Planning and the 
City Engineer to report back to the standing Caranittee of 

council on Transportation as soon as possible on the closure 
or narrowing of St. Catherines St. from 12 Ave. to the 
lane south of 12 Ave. 

6) THAT Council approve appropriation of $250,000. N.I. P. 
funds for construction of a Kivan Bpys' and Girls' Club 
the expenditure to be cost shared as follows: 


7) THAT Council authorize City staff to enter into lease negotiations 
with the Boys' and Girls' Club for the site at 12th/St. 
Catherines (900 ^ 914 E. 12 Ave.) and report back to Council. 

8) THAT Council authorize City staff to renew the lease on the City 
owned Kimount site for a period of 5 years an conditions 
similar to the past and to the satisfaction of the Director 

of Legal Services. 

9) THAT Council instruct the Director of Social Pl2uining in 

conjunction with the Boys' cmd Girls' Club to evaluate the 

Kimount unit vis a vis Kivan after the new Kivan unit 

has been in operation for 6 months. A decision on whether 

to sell the Kimount site is to be made after this evaluation." 


The City Manager RECOMMENDS approval of recommendations (1) to (7) 
and submits for CONSIDERATION recommendations (8) and (9) noting 
the alternative suggestion of the Director of Finance. 


Federal (28.55%) 
Provincial (14.28%) 
City (57.1%) 


$71,428,26 
35,714.13 
142,857.61 


250,000.00 


FOR COUNCIL ACTION 
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MANAGER'S REPORT 


DATE July 22. 1377 

TO: VANCOUVER CITY COUNCIL 

SUBJECT: Proposed "Gas town-Uptown Trolley System" 

CLASSIFICATION: CONSIDERATION 

The City Engineer reports as follows: 

"The Gastown Historic Area Co-ordinating Committee has submitted a proposal 
to operate a no-fare bus service with 2, or possibly 3, converted motorized cable- 
cars to link various downtown department stores and Gastown. The proposed operation, 
called 'Gas town-Uptown Trolley System', is as follows: 


Fares : 
Routing : 


Stop Locations: 


Free. 

As per attached plan A (since this routing is not 
possible until Robson Street in the Provincial 
Court complex is opened, an interim routing is 
proposed as per attached Plan B) . 

8 locations as marked on Plan B; 4 of which are 
B.C. Hydro bus stops. 


No. of vehicles: 
Frequencies : 

Hours of operation: 


2, or possibly 3, converted cable-cars. 

(i) under 30 minutes if 2-car operation, 
(ii) Under 20 minutes if 3-car operation. 


(i) Monday-Friday 11:00 a.m. 
(ii) Saturday 10:00 a.m. 


- 8:00 p.m. (one hour br< 

- 7:00 p.m. from 4:30 t( 

5:30 p.m.) 


The Gastown Historic Area Co-ordinating Coimnittee proposed a routing which 
uses the transitway in the Robson Square complex as per attached Plan A. However, 
because the transitway on Robson between Howe and Hornby Streets is not expected 
to be opened until after September, 1977, the Gastown Historic Area Co-ordinating 
Committee proposes an interim route (see Plan B) . 


The proposed interim routing is similar to the routing approved by City 
Council for the 1976 Christmas Shoppers Bus that was not implemented. From a 
traffic point of view, this routing is satisfactory, apart from the proposed use 
of Granville Mall, *whlch is presently restricted to buses operated by the 
B.C. Hydro Transit system. A change in the Granville Mall By-law will therefore 
be required to accommodate the proposed service . The Director of Legal Services 
reports that necessary amendments can be made to enable the proposed Gastown- 
Uptown service to go into operation as requested in the second week of August, 1977. 

However, it should be noted that in the past, many applications to use 
Granville Mall by chartered btises have been refused because such use contravenes 
the by-law and, therefore, should the Granville Mall By-law changes be made to 
accommodate the above proposal, renewed interest and further applications to 
operate on Granville Mall can be expected from the various charter bus groups. 

The proposed hours of operation are 11:00 a.m. to 8:00 p.m. Mondays to 
Fridays and 10:00 a.m. to 7:00 p.m. on Saturdays. A one-hour break (4:30 - 
5:30 p.m.) during the evening rush hour is also proposed. It should be noted 
that the Christmas Shoppers' Bus of 1972, 1973 and 1974 did operate in the day 
and evening, but it did not operate between 4:00 p.m. and 7:00 p.m. However, 
in view of the low bus volume (2 or 3 buses per hour) and experimental nature 
of this proposal, the Engineering Department feels that the proposed hours of 
operation, which include most of the PM peak travel period, can be considered 
for a 2-month trial period. 

Four of the eight proposed stop locations for this service are at 
B.C. Hydro's bus zones and, depending on the degree of activity and conflict at 
these locations, some or all of these bus zones may have to be lengthened to 
accommodate the proposed service. They also propose the use of two existing 
loading zones on Water Street in Gastown as bus stops, which could result in 
some displacement of truck loading activities and some related difficulties. 
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If the proposed service is approved, the Engineering Department would monitor 
its operation for the two-month trial period and adjust bus stop locations as 
necessairy to minimize disruption to truck loading operations. 

In view of the fact that the vehicles to be used for this operation 
are located in Victoria and the Engineering Department has not had the oppor- 
tunity to view them, it is difficult to assess the suitability of these vehicles 
to operate this service on City streets. Accordingly, if this proposal is 
approved, it should be subject to the condition that the vehicles: 

(i) meet all Provincial Motor Vehicle and Motor Carrier regulations and 
standards, and 

(ii) satisfy the City Engineer with regards to safety and operating 
characteristics . 

The Engineering Department has discussed the proposed no-fare 'Gastown- 
Uptown Trolley System' with B.C. Hydro, whose comments are as follows: 

'B.C. Hydro wishes to indicate their corfcem over the proposed 'free' 
cable car type of service in the downtown area of Vancouver. 

The Hydro transit system is heavily subsidized and provision of competing 
free service will result in revenue losses. Furthermore, approval of the proposed 
service may create a precedent for other competing operations within the Hydro 
service area. 

The type of vehicle proposed is not compatible with Hydro vehicle 
standards from a standpoint of passenger loading and unloading and there is 
concern regarding the mixing of this vehicle with Hydro operations. 

Hydro is prepared to discuss the possibility of providing special 
services of this nature themselves utilizing regular transit vehicles.' 

CONSIDERATION 

The no-fare 'Gas town-Uptown Trolley System' proposal is put forward for 
the CONSIDERATION of Council for a 2-month trial period, and if approved, should 
be subject to the following conditions: 

1. The vehicles meet the appropriate Provincial regulations and standards 
(including both the Motor Carrier Branch and Motor Vehicle Branch) . 

2. The vehicle's safety and operating characteristics be to the satisfaction 
of the City Engineer. 

3. The Director of Legal Services be directed to amend the Granville Mall 
By-law so that the service can be implemented during the second week of 
August, 1977. 

4. The interim routing for the 'Gastown-Uptown' service be approved, as shown 
on Plan B. 

5. The City Engineer be directed to report back on the workability of the 
proposed service after the two-month trial operation, including proposed 
permanent routing through the Robson Square transitway, as shown on Plan A. 

The City Engineer submits the above report for the CONSIDERATION of 

Council." 

The City Manager submits the above report of the City Engineer to 
Council for CONSIDERATION. 


FOR COUNCIL ACTION SEE PAGE(S) 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


JULY 1, 1977 


A meeting of the Standing Committee of Council on Planning 
and Development was held in the No. 1 Committee Room, Third Floor, 
City Hall, on Thursday, July 7, 1977 at approximately 1.30 P.M. 


PRESENT : Alderman Harcourt, Chairman 
Alderman Gibson 
Alderman Kennedy 
Alderman Puil 

ABSENT : Alderman Brovm 

CLERK TO THE 

COMMITTEE : M.L. Cross 


RECOMMENDATIONS 


1. Pt. Grey Road Waterfront Properties 

The Committee considered a report of the City Manager dated 
June 23, 1977 (copy circulated). 

On April 5, 1977 Council passed the following motion: 

'THAT in respect of the Point Grey Waterfront properties, 
the Director of Planning report on the following: 

- What can be done to prohibit further growth and changes 
to existing buildings; 

- Description of the priority areas and the acquisition 
costs of properties to date; 

- What control Council has over the ultimate design of 
buildings being proposed; 

FURTHER THAT the Local Area Planning Committee be kept 
informed of this action. ' 

In the report the Director of Planning stated that in order 
to respond to the Council resolution it is necessary to examine 
the implications of the various possible alternatives including the 
existing policy of property acquisitions. The report states in part 
the future of the waterfront properties on Point Grey Road has been 
debated since 1929 when Bartholomew's 'Plan for Vancouver' proposed 
that the City acquire all waterfront property for park and that 
a scenic drive be constructed. The 1946 revision of Bartholomew's 
report recommended abandoning such a policy along Point Grey Road 
because of excessive costs . The City has over the years considered a 
variety of alternatives, e.g. upper scenic drive park scheme, lower 
road scheme, walkway scheme. In 1969 the City adopted a policy 
to acquire property on the north side of Point Grey Road as and 
when it is offered for sale on a voluntary basis with priority given 
to certain sections. A number of properties have been acquired 
since that date. On the basis of recommendations arising from 
the Kitsilano Area Planning progreua. City Council on December 7, 
1976 reaffirmed its acquisition policy on the basis of a willing 
seller/willing buyer. At that time it was noted that this would 
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be a very long term policy and it was therefore felt appropriate 
to permit property owners to renovate existing buildings and to 
redevelop at a low density. 

The report discusses design control, alternative policies 
on parkland acquisition, control of growth and changes to existing 
buildings, implications of complete acquisition. Park Board position 
and the Kitsilano Citizens Planning Committee position. 

The Director of Planning noted that because of the strong 
views of various groups and individuals on this matter, the report 
should be circulated for comment. After further input is received 
by interested groups and individuals, an indepth report on methods 
to implement the resultant Council policy, would be appropriate. 
The 1977 work programme of the Planning Department has been set 
and Point Grey Road could not be added as a high priority. If 
the study is to be considered a high priority Council may wish to 
hire a consultant. 

The Committee discussed the acquisition of properties and 
felt that it should remain as a selective acquisition programme. 
It was also felt that the beach should be retained in its natural 
state as much as possible and that no bicycle path should be cons- 
tructed . 

Mrs. M. Piggott appeared before the Committee and urged they 
adopt a long term policy for acquisition of all the property on the 
north side of Point Grey Road for park and a scenic drive. 

The Committee 

RECOMMENDED 

THAT because of the strong views on this issue held 
by a number of groups and individuals, the 
report be sent to the Parks Board, Local Area 
Planning Committee and made available to other interes- 
ted groups for comment, and that these comments be 
considered by the Planning and Development Committee 
by Fall of this year. 


2. Proposed Buildings at 28 8» & 2891/93 Pt. Grey Road 

The Committee considered a report dated June 30, 1977 (on 
file in the City Clerk's office) which the City Manager submitted 
for information. In the report the Director of Planning advises 
that as a result of a petition from neighbouring property owners. 
City Council considered a Manager's Report (on file in the City 
Clerk's office) on the sites at 2883 and 2891/93 Point Grey Road. 

One of the property owners, Mrs. Murson appeared before 
Council on May 10, 1977 to express her concerns. Council instructed 
that a report be prepared as to whether the buildings in question 
conform to City By-laws. 

The Director of Planning advises that the designs of both 
buildings were cleared by the Secretary of the Urban Design Panel 
on behalf of the Panel. Both developments comply with the require- 
ments of the Zoning and Development By-law and are within the 
established building line. 
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Report to Council 

Standing Committee of Council 

on Planning and. IMf^lopn«&^ 

July 7, 1977 , (1-3) 


CXftttse I 2 pQotinueds 


with respect to the building at 2883 Point Grey Road 
(Development Permit No. 74430) , this one-family dwelling on an exist- 
ing 20' wide lot is presently under construction and nearly com- 
pleted. 

An inspection by the Inspection Division of the Department 
of Permits & Licenses found that the development complies with the 
approved drawings, with the exception of: 

(a) portion of the parking structure at the front of 
the building projects into each of the required 
side yards maintaining a nil side yard in lieu 
of the required 2 ' . 

(b) forms exist in the rear yard along a portion of 
the easterly property line. It appears that these 
forms were placed to provide for a concrete retain- 
ing wall which, as mentioned in Mrs. Mur son's 
letter, was disallowed by the Board of Variance. 

Normal enforcement procedures are now under way regarding 
the two above items. 

Development Permit Application No. 75877 for 289V93 Point 
Grey Road was issued on November 30, 1976 permitting the construc- 
tion of a semi detached two-family dwelling. The drawings approved 
with this Development Permit complied with the Zoning and Develop- 
ment By-law requirements but construction of this building has not 
yet commenced. 


RECOMMENDED 


THAT the report of the City Manager dated June 30, 
1977 be received for information. 


The meeting adjourned at 2.10 P.M. 


FOR COUNCIL ACTION SEE PAGE(S):^^^1^ 
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Board of Administration, October 30, 1970 (FINANCE - 3) 

Clause No. 2 (Cont'd.) 

The present arrangement is that members of these 
organizations are accorded free admission to the 
Centennial Museum and Maritime Museums only in return 
for an annual contribution to the Greater Vancouver 
Civic Museum and Planetarium Board Trust Account of 
$2.00 per family membership and $1.00 per individual 
membership, paid quarterly through the Vancouver 
Museums and Planetarium Association. 

(3 ) That further appropriate groups may be added to the 
list of affiliated organizations by Council, on 
recommendation of the Greater Vancouver Civic Museum 
and Planetarium Board . " 

A letter dated September 28, 1970, has been received from 
the Vancouver Museums and Planetarium Association requesting that 
the World Ship Society of Western Canada be allowed to become an 
affiliated member of the Association and to have the same privileges 
currently extended to other affiliated organizations. 

The Greater Vancouver Civic Museum and Planetarium Board 
approved of this application on September 29, 1970. 

Your Board submits this request for the consideration of 
Council and points out that the matter of admission privileges will 
be reviewed by the Board of Administration in December, as directed 
by Council . 

(Copies of letter dated September 28, 1970, from the Vancouver 
Museums and Planetarium Association are circulated for the 
information of Council.) 


********** 
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REPORT TO COUNCIL 



STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


JULY 14, 1977 


A meeting of the Standing Committee of Council on Planning 
and Development was held in the No. 2 Committee Room, Third Floor, 
City Hall, on Thursday, July 14, 1977 at approximately 1.30 P.M. 


PRESENT 


Alderman Gibson, Chairman 
Alderman Brown 
Alderman Kennedy 
Alderman Puil 


ABSENT 


Alderman Harcourt (Leave of Absence) 


CLERK TO THE 
COMMITTEE : 


M.L. Cross 


RECOMMENDATIONS 


1 . Monthly Status of Rezoning Applications 

The Committee considered a memorandum dated July 7, 1977 from 
the Zoning Planner forwarding the monthly status of rezoning appli- 
cations as of July 7, 1977 (on file in the City Clerk's office). 

Mr. R. Scobie, Zoning Division, advised that with respect to the 
rezoning applications from the Greater Vancouver Housing Department 
for the north-west corner of East 14th Avenue and Nootka Street, the 
required revised drawings were expected from the architect shortly 
and as soon as they are received the processing of the application 
would proceed as quickly as possible. 


RECOMMENDED 


THAT the monthly status of rezoning applications 
as of July 7, 1977 be received. 


2. Riley Park Neighbourhood Improvement Program: Neighbourhood 
Improvement Plan & Implementation Stage Administration 

The Committee considered a report of the City Manager dated 
July 6, 1977 (copy circulated) in which the Director of Planning 
outlines the proposed Neighbourhood Improvement Programme for Riley 
Park formulated by the Riley Park Citizens N.I. P. Committee over 
the past six months in close cooperation with the City Planning 
Department, other civic departments and boards and the community at 
large. The proposed funding allocations are : 


•New & Inproved Comnunity 
Facilities 

• Paries Inprovenents 

• Streets Upgrading 
•Coonercial Area Improvements 

• Schools Iinprovenents 

• /Wmini strati on - Planning 
t Ifflplenentation Staps 

•Contingency 


•TOTAL 

(NOTES: 


Total 

C*NaH ■ C ■ 

Province 


$710,000.00 

$355,000.00 

$177,500.00 

$177,500.00 

$267,200.00 
$210,000.00 
$170,000.00 
$ 75,750.00 

$133,600.00 
$ 52.500.00 
$ 85.000.00 
$ 37.875.00 

$ 66.800.00 
$ 26.250.00 
$ 42.500.00 
$ 18.937.50 

$ 66.800.00 
$131,250.00^ 
$ 42,500.00 
$ 18.937.50 

$374,040.00 
$198,010.00 

$187,020.00 
$ 99.005.00 

$ 93.510.00 
$ 49.502.50 

$ 93,510.00, 
$ 49,502.00- 

$2,005,000.00 

$950,000.00 

$475,000.00 . 

$580,000.00 


1. 


This allocation reflects a 62«sX City-share as per the N.I. P. cost sharing 
formula for utilities. 
2. The size of the City's share of projects yet to be identi 
this anount, depending on the cost sharing fomla that i 


fled could exceed 
s applied.) 


Gil 


Report to Council 

Standing Committee of CounciX 


Each individual expenditure of the N.I. P. allocation is reporte< 
to Council prior to the money being spent. 

In addition to items that will be carried out with N.I. P. 
funding, the Plan calls for an evaluation of the existing Main Street 
zoning and the N.I. P. area in consultation with the local merchants, 
residents and others. Tlje Plan also suggests that the Planning 
Department undertake a housing policy study in consultation with 
local residents. These studies would not be part of the N.I. P. 
allocations but rather items that the N.I. P. Committee and the Plan- 
ning Department feel are important to the Plan and should be under- 
taken. These will be reported to Council Committee at a later date. 

Mr. L. Beazley, Riley Park Planner, advised that the Park 
Board has endorsed in principle the park-related items subject to 
further details. The School Board has not officially considered the 
N.I. P. Plan but School Board staff will be recommending approval in 
principle of school-related items. 

The Director of Library Services has expressed his support 
for the storefront library but the matter has to be presented offi- 
cially to the Library Board. 

Mr. Beazley advised that the City Engineer has two concerns 
with respect to engineering matters i.e. the requested installation 
of a pedestrian signal at 33rd and Ontario and the closure of 23rd 
Avenue and Tupper School. It has been agreed that the item dealing 
with the pedestrian signal will be referred to the Standing Committee 
on Transportation as they deal with all the requests for such instal- 
lations. Discussions with respect to the closure of 23rd Avenue are 
presently under way and the Director of Planning and the City Engineer 
will report back upon completion. 

Mr. Beazley introduced four members of the Riley Park Citizens 
N.I. P. Committee - Mr. W. Prudden, Chairman 

Mrs. B. Backman, Vice-Chairman 
Mrs. L. Little 
Mr . J . Turner . 

Mr. Turner spoke in support of the Neighbourhood Improvement 
Program for Riley Park. He stated that the Main Street merchants 
have met and formed a Merchants' Association. As a result of com- 
plaints from the neighbours on the appearance of the streets and 
storefronts merchants are beginning to upgrade their premises. 

Mrs. Backman urged the Committee to endorse the N.I. P. con- 
cept plan which reflects the ideas of not only the N.I. P. Citizens 
Committee but the community as a whole. 

(Copies of statements circulated) . 

After discussion the Committee 

RECOMMENDED 

A. THAT the N.I. P. funding allocations outlined in the 
Riley Park Neighbourhood Improvement Plan (Appendix 
II of the report of the City Manager dated July 6, 
1977) be approved and submitted to the Provincial 
Government for its approval. 


Report to Council 

Standing Cooanittee of Council 

on Planning an4 'Q^%tmum% 

July Mr 1977 (IX - n 


B. THAT Item 20 dealing with the request for the instal- 
lation of a Pedestrian Signal at 33rd Avenue and 
Ontario Street be referred to the Standing Committee 
on Transportation for consideration. 

C. THAT the local C.M.H.C. office be requested to issue 
a Certificate of Eligibility for the Implementation 
Stage of Riley Park N.I. P. as soon as possible, so that 
the City's R.R.A.P. staff can begin processing R.R.A.P. 
applications for the area. 

D. THAT the appropriation of $580,000.00 for the Imple- 
mentation Stage of Riley Park N.I. P. from the $1.4 
Million City share of 1976 N.I. P. allocated on May 4, 
1976, be approved. 

E. THAT the retention of the balance of $104,500.00 of 
the $1.4 Million allocated for 1976 N.I. P. not here- 
tofore appropriated for Grandview-Woodland or Riley 
Park Implementation Stages be approved for use as 
contingencies in both areas to cover projects requir- 
ing a greater than 25% City share contribution. 

F. THAT the appropriation of $255,116.00 for the Riley 
Park N.I. P. Implementation Stage Administration Budget 
be approved, with costs shared as follows: 

C.M.H.C: $127,558.00; Province: $63,779.00; and 
City: $63,779.00. 

G. THAT the transf errance of $40,000.00 from the Riley 
Park Planning Stage to the Implementation Stage Adminis- 
tration Budget be approved for a total Riley Park 
Implementation Stage Administration allocation of 
$295,116.00 (Appendix II of the report of the City 
Manager dated July 6, 1977) . 

H. THAT the temporary position of the Clerk II (R.R.A.P. 
promoter) for Riley Park N.I. P. be extended to June 
30, 1980. 

I. THAT the Director of Planning and the City Engineer 
report back on the closure of 23rd Avenue as proposed 
in the Riley Park N.I. P. Plan (Item 33 of Appendix 

II) upon completion of discussions presently underway. 

J. THAT the self-help projects proposed in the Riley Park 
Neighbourhood Improvement Plan (Appendix II) be 
endorsed . 

K. THAT the Planning Department be authorized to evaluate 
existing Main Street zoning in the Riley Park N.I. P. 
area in consultation with local merchants, residents 
and others for report back. 

L. THAT the Planning Department undertake housing policy 
development for the Riley Park area in consultation 
with local residents for report back. 

M. THAT City staff investigate the economics of applying 
R.R.A.P. to City-owned houses in the Riley Park area 
for report back. 


JR^pNEWti to Council 

Standing Committee of Council 

on Planning and Developineiit 


3 . Report on Industry in Vancouver 

The Committee considered a report dated July 7, 1977 which 
the City Manager submitted for information. Also considered was 
a "Preliminary Report for discussion; industry in Vancouver - 
June 1977" prepared by the Overall Planning Division of the City 
Planning Department (copies of reports are on file in City Clerk's 
office) . 

Mr. T. Droettboom, Associate Director, Overall Planning 
stated that the preliminary report would be circulated to the 
private sector, other levels of government and interested members 
of the public knowing that the document is a draft and any con- 
clusions listed in the report are formulated on the basis of in- 
formation available at the present time. A final report incorporat- 
ing all comments received would be presented to the Committee in the 
Fall. 

After commenting on the preliminary report, the Committee 
discussed the Mayor's suggestion of the establishment of a Civic 
office to give Council advice on the economic implications of any 
decision it makes. The Committee felt that the terms of reference 
for such an office should be presented to them as soon as possible. 

RECOMMENDED 

A. THAT the report of the City Manager dated July 7, 1977 
and the preliminary report for discussion "Industry in 
Vancouver" dated June 1977 be received. 

B. THAT as the Committee strongly supports the establish- 
ment of an office of economic activities, the Mayor be 
requested to provide information to the Committee on the 
nature of the proposed office. 


4 . The Residential Rehabilitation Assistance Program - 
Status Report 

The Committee considered a report of the City Manager dated 
June 28, 1977 (copy circulated). 

In the report the Director of Planning responds to a Council 
resolution of September 28, 1976 that the Director of Planning and 
the Director of Finance report back by mid-1977 on the experience 
with the administration of the 1976 R.R.A.P. and the desirability 
of the City assuming responsibility for R.R.A.P. administration in 
1974 and 1975 N.I. P. areas (Kitsilano, Cedar Cottage, Mount 
Pleasant and Downtown Eastside) . 

The report also - 

1. Provides results of the R.R.A.P. administration in 
the 1974 and 1975 N.I. P. areas as currently being 
carried out by the Central Mortgage and Housing 
Corporation; 

2. Provides the status of the developments of the City's 
own R.R.A.P. administration in the 1976 N.I. P. areas 
(Grandview-Woodland and Riley Park) ; and 

3. Recommends the retention of the R.R.A.P. Promoters 
in the Kitsilano and Cedar Cottage/Mount Pleasant 
N.I. P. areas and seek approval of an appropriation 
of N.I. P. funds to provide for this staff. 
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In the report the Director of Planning notes that R.R.A.P. 
funding for the 1976 N.I. P. areas could not commence until the 
Concept Plan for the N.I. P. programmes have been accepted by 
C.M.H.C. and a Certificate of Eligibility for each area is received. 
A Certificate of Eligibility for Grandview-Woodland will be received 
in July 1977 and for Riley Park, August 1977. The report on experience 
with administration of R.R.A.P. in the 1976 N.I. P. areas will there- 
fore be reported by the end of 1977. 

The Committee 

RECOMMENDED 

A. THAT the Directors of Finance and Planning be instructed 
to report back before the end of 1977 on the experience 
with the administration of R.R.A.»P. in the 1976 N.I. P. 
areas; the desirability of the City assuming responsi- 
bility for R.R.A.P. Administration in the 1974 and 1975 
N.I. P. Areas, and the future staffing requirements for 
continued City R.R.A.P. Administration. 

B. THAT the retention of R.R.A.P. promoters to serve in 
Kitsilano and Cedar Cottage/Mount Pleasant be authorized 
for a further period expiring December 31, 1977. 

C. THAT the appropriation and expenditure of N.I. P. funds, 
not to exceed $10,400 (as detailed in Appendix III of 
the report of the City Manager dated June 28, 1977) to 
provide for the retention of the R.R.A.P. staff in (B) 
above and supporting costs for the continued promotion 
of the R.R.A. Program for a period of five months to 
December 31, 1977, be approved and cost shared as follows: , 


C.M.H.C. 

Province 
City 


$5,200 
$2,600 
$2,600 


The meeting adjourned at 2.30 P.M. 


* # * Ik * * 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


JULY 14, 1977 


A meeting of the Standing Committee of Council on Community Services 
was held on Thursday, July 14, 1977, in Committee Room No. 1, Third 
Floor, City Hall, at approximately 1:30 P.M. 


PRESENT ; Alderman Rankin, Chairman 
Alderman Ford 
Alderman Gerard 
Alderman Marzari 

ABSENT ; Alderman Bellamy 

COMMITTEE CLERK: H. Dickson 


Adoption of Minutes 

The Minutes of the Community Services Committee meetings of 
June 23rd and 30th, 1977, were adopted as circulated. 


INFORMATION 

1. Sale of Surplus City Furniture and Equipment - 
Tamahnous Theatre Workshop Society 


The Committee had before it for consideration a form (copy 
circulated) in which the Director of Social Planning recommended 
the Committee approve the sale of surplus City furniture and 
equipment valued at $989.00 to the Tamahnous Theatre Workshop 
Society for $105.82. 

Under procedures approved by City Council on April 23, 1974, 
the Committee has authority to approve the sale of surplus City 
furniture and equipment with an auction value over $300.00 to non- 
profit organizations for a nominal sum. 

Following discussion, it was 

RESOLVED 

THAT the request of the Tamahnous Theatre Workshop 
Society for surplus City furniture and equipment 
valued at $9 89.00 be approved and the furniture and 
equipment be sold to the organization for $105.82. 


RECOMMENDATION 

2 . Petition re Cap's Cabaret, 1018 Burnaby Street 

The Committee had before it for consideration a Manager's 
Report dated June 24, 1977 (copy circulated) in which the Director 
of Permits & Licenses reported on a petition which had been received 
from residents at 1030 Burnaby Street complaining about noise caused 
by patrons of Cap's Cabaret at 1018 Burnaby Street. 

Also before the Committee was a letter dated May 9, 1977 from 
the Complaint Committee of Twin Arms Apartments, 1030 Burnaby^ 
Street, and a petition signed by 16 residents (copies circulated) 
who claimed that they are deluged with noise, fights, screams and 
noisy motor vehicles up until 3:00 A.M. 
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Appearing before the Committee on this matter were the owner 
of Cap's Cabaret Mr. Barry Kaplan, the complainants and representa- 
tives of the Permits & Licenses and Police Departments. 

Speaking to the Manager's Report, Inspector Westovei* of the 
Police Department stated that the noise emanating from the area of 

Cap's Cabaret is no different than from any other similar establish- 
ment; that a problem exists because of its close proximity to 
residential accommodation. 

Mr. Jack Jones, Administrator for the Society for the Christian 
Care of the Elderly, owners of the high rise apartment at 1030 
Burnaby Street, stated that the Manager's Report does not adequately 
cover the situation. Mr. Jones conceded that Mr. Kaplan is unable 
to control patrons once they leave his premises, but pointed out 
that the elderly residents of his building are being kept awake 
nightly until 3:00 A.M. by noise created by customers leaving the 
cabaret and that he had recently received notices from two tenants 
that they intend to vacate their suites. 

Mr. J. Williams, building manager and tenant of 1030 Burnaby 
Street, reiterated the complaints, specifically mentioning noisy 
motor vehicles, singing and shouting and profanity. It was pointed 
out the average age of the tenants of this building is between 68 
to 70 years, that many of them are single women, many of whom are 
frightened and afraid to complain. 

A younger resident of the area who lives across the street at 
1031 Burnaby Street, said his apartment building is two thirds empty 
because of the noise of patrons leaving Cap's Cabaret. He stated 
he had telephoned the police more than thirty times since last 
January between the hours of 1:00 and 3:00 A.M. but by the time 
police arrived the particular incident being complained of subsided. 
He told the Committee he has a petition signed by 160 persons who 
live within three quarters of a block of the cabaret. He added that 
he gets up at 6:00 A.M. and that as he is frequently kept awake 
until 3:00 A.M., his doctor has placed him on sedatives and suggested 
that he move to a quieter neighbourhood. 

Another resident of the ground floor of 1030 Burnaby Street 
told the Committee it is impossible to go to sleep before 3:00 A.M., 
that when the cabaret closes at 2:00 A.M., the street is blocked 
by taxicabs and that police and ambulance vehicles, when called, 
sometimes have to drive along the sidewalk. 

Mr. Barry Kaplan, owner of Cap's Cabaret, responded by say- 
ing that he disputed references in the petition to pimps, drug users 
and prostitutes frequenting his establishment and pointed out to 
the Committee that this location had previously been operated as a 
restaurant and has twice gone bankrupt. It has a monthly payroll 
of between $10,000 to $11,000 and is not commercially viable as a 
restaurant; that he operated it for a year as a restaurant and lost 
several thousand dollars. 

During discussion, it was pointed out by the Chairman that the 
Community Services Committee, on August 26, 1976, considered a 
Manager's Report on Development Permit Application No. 74860 applied 
for by Mr. Barry Kaplan to use the premises at 1018 Burnaby Street 
as a restaurant and cabaret rather than as a restaurant and lounge; 
the difference being that as a cabaret it would be permitted to 
remain open until 2:00 A.M. rather than 1:00 A.M. 

The Chairman noted that the Committee had recommended and Council 
had approved this change of use and that this, in retrospect, 
obviously had been an error on the part of the Committee. 
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Clause No« 2 Continued 

During discussion, the police reiterated that Mr. Kaplan 
has done everything possible to reduce noise but that his patrons 
will not co-operate. The police suggested that the noise may be- 
come worse during the summer months. 

It was the consensus of the Committee that the cabaret 
operation is an incompatible use in such close proximity to a 
senior citizens high rise apartment building, and that if the 
cabaret is allowed to continue operation, it should have an earlier 
closing time. 

Some consideration was given to the possibility of converting 
the operation to a neighbourhood pub, which would mean an 11:00 P.M. 
closing time, but it was noted that this location does not fit the 
Liquor Administration Branch criteria and guidelines for neighbour- 
hood pubs. 

It was noted that Council has control over the closing time 
of such businesses but that the hours of operation also come 
under the jurisdiction of the Liquor Administration Branch and that 
Mr. Kaplan would require the approval of the Liquor Administration 
Branch if he were to open for business earlier than the present 
7:00 P.M. 

Following discussion, it was 

RECOMMENDED 

THAT Council require Cap's Cabaret at 1018 Burnaby 
Street to be closed at 12:00 midnight and that 
Council recommend to the Liquor Administration Branch 
that Mr. Barry Kaplan be permitted to open his 
cabaret at 1018 Burnaby Street at 5:00 P.M. 

(Delegation Request - see attached letter dated July 18, 1977 from 
Mr. John H. Fraser.) 

See also Ill(i), a memo dated July 19, 1977 from the Director of 
Permits & Licenses. 

3. Correspondence - Letter from the Woman's Christian 
Temperance Union of British Columbia 

The Committee had before it for consideration a letter dated 
July 2, 1977 from the Provincial Corresponding Secretary of the 
Woman's Christian Temperance Union of British Columbia which 
advised that in the Union's recent annual convention it was resolved 
that the Union register strong protest with City Council with 
regard to 

(a) the opening and licensing of any more pubs, 

(b) licenses to Grocery stores to sell beer, etc. 

(c) the selling of intoxicating drinks on the 
Exhibition and Fair grounds of our Province. 

The Chairman advised the representatives of the W.C.T.U. that 
City Council, at its last meeting on July 12, 1977, had considered 
a recommendation from the Mayor that there be a moratorium on the 
issuance of all further cabaret licenses in the City for a period 
of at least one year, and that this recommendation had been 
referred by Council to the Community Services Committee. 

The Chairman suggested that when this matter is before the 
Committee, the W.C.T.U. appear at that time when representatives 
of the Police, Liquor Administration Branch and cabaret, restaurant 
and hotel industries will be invited to attend. 
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Clause Ho. 3 Continued 

Following discussion, it was 
RECOMMENDED 

THAT the letter dated July 2, 1977 from the Woman's 
Christian Temperance Union of British Columbia be 
deferred to the special meeting of the Community 
Services Committee to consider a moratorium on the 
issuance of further cabaret licenses in Vancouver. 


CONSIDERATION 

4 . 616 East Cordova Street Building 

The Committee had before it for consideration a Manager's 
Report dated July 7, 1977 (copy circulated) in which the Director 
of Planning reported on the feasibility of using $130,000.00 of 
Neighbourhood Improvement Program funds which has been allocated 
to improve social and recreational facilities in the Downtown 
Eastside toward the purchase and/or renovation of premises at 616 
East Cordova Street which is owned by Neighbourhood Services Asso- 
ciation and leased to the Downtown Eastside Residents' Association. 

The report concluded that this $130,000.00 amount should not 
be held in abeyance for the community portion of 616 East Cordova 
and that it might be better spent to provide social and recreational , 
facilities at the 55-room Victory Hotel on Powell Street which the ' 
City now owns. 

Appearing before the Committee on this matter were representa- 
tives of the Planning Department, representatives of the Downtown 
Eastside Residents' Association, along with their architect Mr. 
John Keith-King, and a representative of Neighbourhood Services 
Association. 

There was considerable discussion on this matter during which 
Mr. B. Eriksen of the Downtown Eastside Residents' Association 
referred to Appendix III of the Manager's Report in which officials 
of Central Mortgage & Housing Corporation stated the use of N.I. P. 
funds for the construction of a community facility and its propor- i 
tionate share of the land costs is "entirely appropriate" for a 
combined non-profit residential and community facility at 616 East 
Cordova Street. 

A representative of the Planning Department addressed the 
Committee, reiterating the comments contained in the Manager's 
Report and stressing the recommendations, pointing out D.E.R.A. 
may still be able to purchase the 616 East Cordova site from 
Neighbourhood Services Association using Section 15.1 of the 
National Housing Act. 

Architect Mr. Keith-King explained that the D.E.R.A. project 
would be for an 80-room senior citizens residential building 
containing 10,000 sq. ft. of amenity for recreational use, half 
of which could be C.M.H.C. financed. He said that, in other words, 
for $130,000.00 the community would get 10,000 sq. ft. of amenity 
space. He indicated drawings are at a stage that the building 
could be completed within a year and a half. 

A representative of the Planning Department expressed some 
scepticism over this proposal, stating there are too many unknowns. 
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The Director of Social Planning also spoke to the Coiranittee 
on this matter and pointed out that there is not a great need for 
community recreational space in the Victory Hotel. 

It was noted by the Committee it was the City's intention to 
commercially lease the ground floor space in the Victory Hotel 
to subsidize the hotel operation. 

Mr. Eriksen of D.E.R.A. told the Committee that the redevelop- 
ment of the 616 East Cordova site is the only proposal which has 
been put forward by the people of the area represented by the 
Oppenheimer Planning Committee. He alleged that City staff are 
already negotiating to acquire 616 East Cordova as a health faci- 
lity. He added that C.M.H.C. has indicated the D.E.R.A. proposal 
is appropriate, that D.E.R.A. agrees with the $200,000 allocation 
for a new health facility somewhere in the Downtown Eastside area 
and accused the Planning Department of not subscribing to the 
wishes of the Oppenheimer Planning Committee. 

During discussion by the Committee, there was mixed reaction 
and concern was expressed as to the exact position of C.M.H.C. in 
providing funding for the combined non-profit residential and 
community facility as proposed by D.E.R.A. for 616 East Cordova. 
It was noted that until there are definite assurances from C.M.H.C. 
as to its role in the project, a decision on the $130,000.00 
N.I. P. allocation cannot be made. 

Following discussion, the following recommendations were put 
and tie votes resulted on each and they are therefore submitted 
for Council's CONSIDERATION: 

A. (i) THAT the $130,000.00 Neighbourhood Improvement 

Program allocation not be held in abeyance for 
the community portion of 616 Cordova Street, 
noting that the Downtown Eastside Residents' 
Association may still be able to purchase that 
site from the Neighbourhood Services Association 
using Section 15.1 of the National Housing Act. 

(ii) THAT if the Downtown Eastside Residents' Associa- 
tion does not proceed with such a purchase, the 
Neighbourhood Services Association be urged to 
offer the site to the Union Gospel Mission. 

(iii) THAT the Directors of Planning, Social Planning 
and Finance report back by October 1977, follow- 
ing consultation with the community on the use of 
Neighbourhood Improvement Program money to provide 
social and recreational facilities at the street 
level of the Victory Hotel. 

B. THAT Council endorse in principle the allocation of 
$130,000.00 of Neighbourhood Improvement Program 
funds for the community portion of the combined non- 
profit residential and community facility proposed 
by the Downtown Eastside Residents' Association at 
616 East Cordova Street on the condition that within 
one month officials of Central Mortaaqe & Housing 
Corporation advise the City explicitly in writing what 
amount of funding it can provide for the Downtown 
Eastside Residents' Association combined non-profit 
residential and community facility, and that such 

information from Central Mortgage & Housing Corpora- 
tion should include the total amounts C.M.H.C. will 
allocate toward both the residential and the community 
recreational portions of the development. 

The meeting adjourned at approximately 3:30 P.M. Ar\ 
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BOARD OF ADMINISTRATION 
PERSONNEL MATTERS 

REGULAR REPORT OCTOBER 23, 1970 

RE COMMENDAT I ON 

1. Salary and Classification Review - 

One Position - Cashier Clerk Typist, 
Department of Permits and Licenses. 

The Director of Personnel Services reports as follows: 

"At the request of the Director of Permits and Licenses, I 
have reviewed the duties and responsibilities of one Cashier 
Clerk Typist position in the Administrative Division of the 
Department of Permits and Licenses. 

The incumbent of this position (Mrs. D. Callan) in addition 
to performing assigned clerical tasks, functions as a relief 
cashier. The clerical duties primarily include responsibility 
for the processing of new sign cards and the maintenance of 
existing sign files and records. She is additionally respon- 
sible for the recording of all fire alarm systems and emergency 
lighting installed under permit. I find that these clerical 
responsibilities fall within the incumbent's existing classi- 
fication of Cashier Clerk Typist. However, approximately 50% 
of the incumbent's time is spent on cashiering duties func- 
tioning in relief during rest periods, lunch periods and also 
during peak periods when two cashiers are required. These 
duties fall within a higher classification and I therefore 
recommend the following arrangements: The incumbent be granted 
two pay grades for additional responsibility effective until 
March 31st, 1971. The City's classification for cashiers is 
currently being reviewed and the results should be available 
in early 1971. Therefore, this position would then be reviewed 
in order to establish its permanent classification. Further- 
more, I recommend that the two pay grades be made retroactive 
to December 16th, 1969, which was the time when the increased 
responsibilities accrued to this position (i.e. the incumbent 
was physically moved from the Electrical Inspection operation 
on Broadway Street to the East Wing and assumed the functions 
of relief cashier) . 

The cost of this proposal for one-half month in 1969 will be 
$20.00. The Comptroller of Accounts reports that the additional 
funds, estimated at $640.00 for 1970 (12 months) (1970 rates), 
are available within the 1970 Departmental Budget. 

The contents of this report have been reviewed by the Director 
of Permits and Licenses and the Business Manager, Municipal 
and Regional Employees' Union, who are in agreement. 


Cont 'd . 


G20 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON 

TIU\NSPOia'ATION 


14 July, 1977 


A meeting of the Standing Committee of Council on Transportation 
was held on Thursday, July 14, 1977 at 3:30 p.m. in the #1 Committee 
Poom, Third Floor, City Hall. 

PRESENT Aid. W. Kennedy, Chairman 

Aid. M. Ford 

Aid. H. Rankin 

ABSENT Aid. D. Bellamy (Civic Business) 

Aid. M. Harcourt (Leave of Absence) 

COMMITTEE CLERK J. Thomas 


The Minutes of the meeting of June 16, 1977 were adopted. 


RECOMMENDATION 

1 . Traffic Matters: Kitsilano Conversion Areas 

On March 29, 1977, when considering a report of the Standing 
CoiTunittee on Planning and Development dealing with the Local Area 
Planning Process in the Kitsilano Conversion Areas, Council approved 
the following recommendations: 

THAT (policies) with respect to Blenheim Street being 
reclassified to a collector street be referred to the 
Standing Comiaittee on Transportation. 

THAT the City Engineer report to the Standing Committee 
on Transportation on: 

(i) practical methods to improve the traffic situation 
on Point Grey Road; and 

(ii) control, if possible, of existing parking in the 
Conversion Areas. 

Such report to be available to interested citizens in the area. 

Before the Committee for consideration was a Manager's Report 
dated June 21, 1977, circulated, in which the City Engineer explored 
the three issues and concluded with the following recommendations: 

(a) THAT the designations of Blenheim Street and Alma/ 
Dunbar be reversed, Alma/Dunbar becoming a primary 
arterial, and Blenheim Street becoming a secondary 
arterial south of Broadway, and a neighbourhood 
collector north of Broadway; operationally, this 
reclassification of Blenheim Street will involve 
installation of stop signs at 8th Avenue, and on 
7th Avenue at Blenheim Street; 

(b) THAT the Engineering and Police Departments continue 
to monitor Point Grey Road for any developing traffic 
problems ; 

(c) THAT the parking provisions of the Zoning and Development 
By-law as they apply (and will apply) to the Conversion 
Areas be rigorously enforced to ensure that adequate off- 
street parking is provided; 
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(d) THAT the City Engineer consider advancing a 32-foot 
paving width when local improvement petitions are 
received for blocks in the Conversion Areas where 
parking may be deficient." 

Mr. R.G. Ross, Traffic Division, reviewed the report with the 
Committee and representations on the Point Grey Road issue were 
received from Dr. Howard Mallek, Kitsilano Area Citizens Planning 
Committee and Mr. J. Turner, a Point Grey Road resident. 

Dr. Mallek and Mr. Turner requested consideration be given to 
two points which they felt had not been adequately dealt with, namely, 
the impact on residents of the volume of traffic on Point Grey Road 
and an assessment of the capacity for additional traffic of that portion 
of 4th Avenue, west of MacDonald Street. Mr. Turner requested 
additional effort be made to hold down traffic speed on Point Grey Road 
by the posting of speed limit signs and signalization at the 
intersection of MacDonald and Point Grey Road to divert westbound traffic 
by making it easier to turn south than to continue west. 

Dr. Mallek made particular reference to parking problems in the 
area and suggested angle parking be permitted on streets, such as 
Blenheim, where potential for widening existed. 

During discussion members of the Committee noted that improvements 
at the 4th Avenue and Burrard Street intersection, making for an easier 
turn onto 4th Avenue, might have the effect of lowering traffic 
volumes on Point Grey Road, but Mr. Ross advised 4th Avenue was presently 
operating at capacity and could not handle additional traffic. 
Furthermore, the City Engineer was currently preparing a report as a 
result of complaints from 4th Avenue residents who were concerned about 
the difficulty being experienced by pedestrians crossing 4th Avenue. 

Following further discussion, it was 

RECOMMENDED, 

A. THAT the designations of Blenheim Street and Alma/Dunbar 
be reversed as follows: 

i) Alma/Dunbar to become a primary arterial to 4th 

Avenue and secondary arterial north from 4th Avenue 
to Point Grey Road; 

ii) Blenheim Street to become a secondary arterial south 
of Broadway and a neighbourhood collector north of 
Broadway; and in order to implement this change stop 
signs be installed on Blenheim Street at 8th Avenue 
and on 7th Avenue at Blenheim. 

B. THAT the Engineering and Police Departments continue to 
monitor Point Grey Road for any developing traffic problems; 
and the City Engineer review and report back to the Committee 
on the situation following an assessment of the effect of the 
current Burrard Street widening project. 

C. THAT the parking provisions of the Zoning and Development 
By-law as they apply (and will apply) to the Conversion Areas 
be rigorously enforced to ensure that adequate off-street 
parking is provided. 

D. THAT the City Engineer consider advancing a 32-foot paving 
width when local improvement petitions are received for 
blocks in the Conversion Areas where parking may be deficient. 


The meeting adjourned at approximately 4:10 p.m. 

* * * FOR COUNCIL ACTION SEE FAGE(S) 
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STANDING CO^^MITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


July 14, 1977 


A meeting of the Standing Coinmittee of Council on Finance 
and 7vdrainis tration was held in the No. 3 ComiTiittee Room, third 
floor, City Hall on Thursday, July 14, 1977 at approximately 
3:30 p.m. 

PRESENT : Mayor Volrich, Chairman 

Alderman Brown 
Alderman Gerard 
Alderman Gibson 
Alderman Marzari 
Alderman Puil 

COMMITTEE CLERK: G. Barden 


CONSIDEIl?iTION 


1 - Four-Day Week - Turn Down Traffic Volume 

In December, 1976 the Director of Personnel Services reported 
to Council on the results of the trial period commencing August 9, 
197 6 of the Four-Day Week - Turn Down Traffic Volume Project and 
Council approved continuation until December 31, 1977, subject to 
the proviso that it may be cancelled either by the City or the 
Unions involved on thirty days notice and, further, subject to 
a more detailed assessment of staff productivity. 

Council also requested the City Engineer and the Director of 
Personnel Services to make progress reports to the Finance and 
Administration Conmittee at three month intervals. On July 14, 1977 
the Committee considered the second of these quarterly Manager's 
report s dated June 30, 1977 (copy circulated). 

Mr. G. Laue of Personnel Services reported that the four-day 
week has improved employee morale, the public likes the earlier 
and later daily service provided, there is a definite savings in 
sick leave and overtime, the cominunication problem has been 
adjusted and is nov; considered minor. The staff are able to use 
their days off to attend training programs conducted by the City 
and also for doctor and dental appointments. 

The Mayor stated that the four-day v/ork week was originally 
started as a Turn Down Traffic Volume experiment with the City 
taking leadership to encourage other companies to follow suit and 
therebv onse the traffic situation. However, the effect on traffic 
ha.o bf:«i! -Tiinor and therefore he felt the experiment should be 
■■lii;c-:-!v,vi/;UC!cl . Tl:e staff ha" coukj to like the comijresscd work wef;k 
and the longer it is continued the m.ore difficult it v/ill be Lo 
disconhj.nue it. He questioned the effect the four-day v/eek could 
have on negotiations with the G.V.R.D. and other municipalities. 
The Mayor stated he V7as not convinced on the benefits of the 
system and lie felt an independent outside appraisal should be 
sought if it continues. 

The City Manager stated that the four-day week v;as good for. 
employee morale and felt it should continue as long as gains in 
prodr.ctivity are maintained. He finds it hard to accept the 
reasoning that because em.ployoes like it, it should be taken 
av/ay before they like it even more. 


^t;and4-ng Cojcmiittee of Council V*^2 

on fink^ce Administjc^tion 

Clause #1 continued : 

The City Manager advised that a Committee of Mayors had 
requested Managers in the G.V.R.D. to report on the impact of a 
compressed work week within the G.V.R.D. municipalities, and such 
a report would be prepared. He also suggested that the next 
appraisal of the four-day week in Vancouver might be carried out 
by an independent consultant, chosen by the Mayor. 

Mr. B. Ross, Business Agent, V.M.R.E.U., stated he was 
spokesman in the G.V.R.D. wage negotiations when the four-day 
week was discussed. The other municipalities have agreed to 
investigate similar four-day work weeks. The Unions are in 
favour of the thirty days notice of termination being retained 
as a safeguard. The G.V.R.D. stressed the over-utilization of 
sick leave and cost of overtime on the five-day week. Also cross- 
training is being accomplished without cost to the City with the 
four-day week. 

The Committee's reaction was divided on the matter. Those 
favouring continuation of the four-day week commented as follows: 

- it is Council's obligation to create the best working 
conditions for its staff while maintaining productivity 
and the four-day week appears to be accomplishing both 
goals . 

- the City should explore other schemes during the next six 
months and then the whole matter could be reassessed at 
that time. 

- the communication problem has greatly improved since the 
last report which is largely due to staff cross-training 
creating improved efficiency. 

- the four-day week reduces the daily drag of commuting and 
saves on gasoline, the City should consider this in view 
of the energy crisis and rising costs. 

Concerns expressed were: 

- the impact of the four-day week on other Civic Departments 
such as Police and Fire. It was felt they will want a 
similar compressed work week. 

- the benefits reported would be temporary, staff would 
revert to their old ways regarding sick leave, doctor 
appointments, etc. if the reduced schedule became 
permanent . 

- it could create a hardship on private enterprise being 
pressured for a compressed work week. 

Follov/in<) lencjthy debate the loUowing mot-iDn result <^d in 
tie vote and is theretcire submitted to Councii for consider ^>Li<jn : 

CONSIDERATTON 

THAT the four-day work week be terminated and thirty days 
notice be served immediately in accordance with the Letters 
of Understanding between the City and relevant Unions. 


The meeting adjourned at approximately 4:35 p.m. 

* « -p^^ * * *■ * « 
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REPORT TO COUNCIL 


SPECIAL JOINT COUNCIL/PARK BOARD C0I4MITTEE 

RE JERICHO 


JUNE 2 3/ JULY 1 , 1977 


A meeting of the Special Joint Council/Park Board Committee 
re Jericho was held on Thursday, June 23, 1977, in the Jericho 
Gymnasium at approximately 7.30 p.m. 


PRESENT : Alderman Ford, Chairman 
Alderman Harcourt 
Alderman Puil 
Commissioner Bain 
Commissioner Fraser 
Commissioner Wainborn 

ALSO PRESENTS Alderman Brown 
Alderman Gerard 
Alderman Gibson 
Alderman Kennedy 
Alderman Marzari 
Commissioner Atkinson 
Commissioner Fowler 
Commissioner Livingstone 

CLERK TO THE 

COMMITTEE i M.L. Cross 


RECOMMENDATIONS AND CONSIDERATION 

Alderman Ford advised that the Committee would hear delegations 
on proposed uses for the Jericho Hangars and would then reconvene the 
first week of July to make recommendations to Council and the Park 
Board . 


Mr. L. Foster, Director of Planning, Park Board, provided a 
brief description of the hangars. He advised that Hangars 3, 5 and 
6, located at the waterfront, were each approximately 18,000 sq. ft. 
steal struqtures. Hangars 7 and 8 are each approximately 36,000 sq. 
ft. wooden structures. Building 13 used by the sailing centre is a 
mixture of steel and wood and is approximately 11,000 sq. ft. There 
are no major structural deficiencies and the foundations are basically 
intact. 


The following persons appeared as delegations; 


Ms. L. Spong 

Mr. A. Clapp 

Mr. D. Blue 

Mr. R. Pooley 

Mr. Herb Gilbert 

Mr. Shawn Hatch 

Mr . B . D . Grady 

Ms. Irene McAllister 

Ms. Alice Coppard 

Mr. Bruce Yorke 

Mr. Patric k Britten 

Mr. Syd Butler 

Ms. Sue Hiscocks 

Ms. Gloria Kieler 

Mrs. Dorothy Gillis 


Greenpeace Foundation 


Earthling Survival Party 

COPE Park & Recreation Committee 

rep. local citizens 

Ad Hoc Jericho Group & Friends of the 
Voice of Women Forum 
COPE 

Jericho Sailing Centre Association 
Project Lifestyle & Vancouver 

Bicycle Association 
Metro Media & Vancouver Community 

Television Association 


Reporc to Council 

Special Joint cmincfH/ 

Park Board Coram itttee lift Sw^Utha 
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Kr. Craig Elder 
Mr. Frank Hyde 
Guru Raj Kaver 

Mr. Wm Fairley 

Mr. B. Keefer 

Mr. Brian McCalder 

Mrs. Thelma Weinreich 

Mr, D. Fairbrother 
Ms. Emini Kurtagic 
Chief Simon Baker 
Mr. Gerry Dees 
Ms. Pat Mclnerney 
Mr. Andy McConky 
Mrs. Marion Osberg 
Mr. David Condor 
Mr. K. Greaves 
Mr. John Hill 
Mr. Denis Gray Grant 
Mr. Keith Reed 
Dr. R. Makaroff 


(Musician) 

3 HO Foundation, New Age 
Community Centre & Humanity Centre 


B.C. Track & Field Association 

Playhouse Theatre Centre of B.C. 

Community Arts Council 

Ne Chi Zu Guild 

N.W. Indian Cultural Society 

Coalition of Habitat Organizations 

B.C. Sports Federation 

Pacific Life Community 

West Point Grey Community Association 

Pacific Aviation Museum 

Vancouver & District Soccer Association 


A resumi of the speakers' comments is on file in the City 
Clerk's office. 


The meeting adjourned at approximately 11.10 p.m. 


The Special Joint Council/Park Board Committee re Jericho 
reconvened at 3.45 p.m., Thursday, July 7, 1977, in Committee Room 
No. 3, Third Floor, City Hall. 


PRESENT 


Alderman Ford, Chairman 
Alderman Harcourt 
Alderman Puil 
Commissioner Bain 
Commissioner Eraser 
Commissioner Wainborn 


ALSO PRESENT; 


Alderman Gibson 


CLERK TO THE 
COMMITTEE 


M.L. Cross 


The Chairman advised that two additional briefs had been 
received since the meeting held on June 23, 1977: 

(a) One World Festival Society dated July 6, 1977 

(b) Musqueam Indian Band dated July 7, 1977 

(on file in the City Clerk's office) 

The Chairman distributed suggestions re use of Hangars at 
Jericho to the members of the Committee (copy circulated) as a basis 
for discussion for recommendation to the Park Board and to Council. 

There was a lengthy discussion on the Hangars. Some Committee 
Members felt that Hangar No. 5 should be renovated at a minimal cost 
and utilized for summer activities. Other members felt that there 
would not be enough interest in the Hangar to warrant the expenditure 
on renovations for permanent summer use. 


/3 


Report to Council 

^j^irk Board CoiTiinittee ^ ^firieSlo 

^AH^ 23/27, 1977 {Sri-*3) 


With respect to Hangars 7 and 8 Park Board representatives 
advised that they were presently being utilized for indoor sport 
activities and majority of the Coinmittee felt Hangar 7 should be 
retained. 

RSCOMME*iDATIONS AND CONSIDERATION 


(A) THAT this Coininittee, recognizing Park Board 
autonomy in Park Board matters, also recognizes 
a need for an outdoor activity/summer festival 
area and recommends that Hangar 5 be utilized for 
this purpose at a cost to the City of. not more than 
$302,000 . 

(Commissioners Bain and Fraser opposed) 

(B) THAT Hangar 7 continue to be utilized for indoor 
participation sport activities at minimal cost 
to the Park Board. 

(Commissioner Bain opposed) 

(C) THAT Hangar 3 be sold and removed. 

The following resulted in a tie vote and is submitted for" 
CONSIDERATION: 

(D) THAT Hangar 8 continue to be utilized for 
indoor participation sport activities at minimal 
cost to the Park Board. 

(Commissioners Bain, Fraser and Wainborn opposed) . 


The meeting adjourned at approximately 5 p.m. 


FOR COUNCIL ACTION SEE PAGE(S) 


CITY OF VANCOUVER 


SPECIAL COUNCIL - JULY 26, 1977 
PUBLIC HEARING 

A Special Meeting of the Council of the City of Vancouver 
was held on Tuesday, July 26, 1977, at 2:00 p.m., in the 
Council Chamber, for the purpose of holding a Public Hearing 
to amend the Zoning and Development By-law. 

PRESENT ; Mayor Volrich 

Aldermen Bellamy, Brown, Ford, Gerard, 
Gibson, Kennedy, Marzari, Puil 
and Rankin 

ABSENT: Alderman Harcourt (Leave of Absence) 
CLERK TO THE COUNCIL ; D.H. Little 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Rankin, 
SECONDED by Aid. Kennedy, 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Volrich in the Chair, to consider proposed amendments to the 
Zoning and Development By-law. 

- CARRIED UNANIMOUSLY 

To aid the public present for the Hearing, the Clerk to the 
Council read from the agenda that the Council had before it. 

1. Rezoning - Easterly 48 feet of Lot 1, Block 
48, D.L. 2027 - S/E Corner West 33rd Avenue 
and MacKenzie Street 


An application was received from Mr. Doug Derish on behalf 
of Canada Permanent Trust Company to rezone the above property 
from (RS-1) One Family Dwelling District to (C-1) Commercial 
District. 

The application was approved by the Director of Planning. 

Mr. R. Scobie, Zoning Division, advised that the westerly 
33.6 feet of Lot 1 is presently zoned (C-1). The uses on Lot 1 
are currently non-conforming. The proposed rezoning would 
eliminate the non-conforming aspects of commercial development 
on residentially-zoned land. 

The Mayor called for speakers for or against the application 
and representations were received as follows: 

Mr. H. van Eijnsbergen, Solicitor appearing on behalf of 
Canada Permanent Trust Company, submitted a brief (on file 
in the City Clerk's Office), requesting that the portion 
of the property that is residentially-zoned be rezoned to 
(C-1) to allow upgrading of a development that has served 
the local community for 43 years and is no longer adequate. 
An applicable redevelopment can not occur if more than one- 
half of the property remains residentially-zoned. 

Mr. Cecil A. Reade, 3176 West 33rd Avenue, stated that the 
site should not be rezoned. If it is rezoned and redeveloped, 
what will happen to the three small businesses. There are no 
development plans to indicate what will replace the existing 
businesses. 

A letter dated July 19, 1977, from Mr. and Mrs. D. Duncan, 
2825 West 31st Avenue (on file in the City Clerk's Office) stating 
that they and many others in the area are strongly opposed to the 
proposed rezoning, was circulated at the meeting. 


^mtvblt mm£im^ i. - >, a ? 

MOVED by Aid. Puil, 

THAT the foregoing rezoning application be approved. 

- LOST 

(Aldermen Brown, Ford, Gibson, Marzari, Rankin and 
the Mayor opposed) 


The Director of Planning requested that the Clerk read the 
descriptions of the following three applications as they were 
inter-related and should be considered at the same time. The 
members of Council agreed and the Mayor so directed. 

2. Area West of the Quebec/Columbia 
Connector at Terminal Avenue 

3(a) N/W Corner of Main Street and 
Terminal Avenue 


(b) Text Amendment to Schedule C - 

Streets Requiring Landscaped Setbacks 

Two applications were received from Mr. Peter Watts on 
behalf of Ocean Construction Supplies Ltd. to rezone a portion of 
Lot A, D.L.'s 2037 & 2064, Plan 5568; a portion of Lot B, D.L. 2037, 
Amended Plan 556 8 and a portion of Parcel C ( Explanatory Plan 3340) 
except that part included in Plan 15452 of Lot 2, D.L. 2037, Plan 
5 568 being the area west of the Quebec/Columbia Connector at 
Terminal Avenue; AND an area of approximately 12,000 square feet, 
being almost triangular in shape and having a frontage along Main 
Street from Terminal Avenue northerly of approximately 216 feet and 
a frontage along Terminal Avenue westerly of approximately 78 feet 
(Portion of Lot 3, D.L. 2037, Plan 15505), being the north west 
corner of Main Street and Terminal Avenue. 

From: (RS-1) One Family Dwelling District 
To: (M-1) Industrial District. 

Also submitted was a request by the Director of Planning 
for a text amendment to Schedule C - 'Streets Requiring Landscaped 
Setbacks ' to establish a landscaped setback at the location and 
covering the area noted in (a) above. 

Mr. Spaxman, Director of Planning, advised that in 1970, 
City Council granted an option to purchase the lands in question 
to Ocean Cement 'for the purpose of their business' in return for 
the Company's riparian rights to False Creek which the City 
required to permit filling of an area at the eastern end of False 
Creek and for the creation of the Quebec/Columbia Connector. 

Discussions in 1975 with respect to policies for the eastern 
end of False Creek suggested a diversity of land use in the area, 
a public walkway and links to Chinatown. A development permit 
application for the existing truck wash at Main and Terminal was 
approved subject to the triangular piece at the northwest corner 
of Main and Terminal being retained as a landscaped setback. 

Mr. Spaxman advised that he approved the application for 
rezoning of this approximately 12,000 square foot triangular 
portion from RS-1 to M-1 on the understanding that he woul d apply 
for a text amendment to Schedule C 'Streets Requiring' Landscaped 
Setbacks' to include this entire triangular piece. 

The Mayor called for speakers for or against the proposed 
rezoning and representations were received as follows: 


Area Wes't i)f tjti^de7^oll2inbia Connector; 
N/w Corner of Main and Terminal and Text 
Aroendiaent to Scj^edvUe C (gont'dj 

Mr. Peter Watts, on behalf of Ocean Construction Supplies 
Ltd., referred to a letter dated July 13, 1977, which had 
been distributed to the Council prior to the meeting (on 
file in the City Clerk's Office). Mr. Watts stated that the 
imposition of a landscaped setback would be discriminatory 
as no other landscaped setbacks are required in the area. 
It would be a breach of the 1970 agreement with the City and 
the agreement contained a clause that the Company could not 
purchase any portion of the property that was required for 
civic purposes. The City did not exercise its right to 
acquire a portion of the property for civic purposes. Many 
discussions were held with the Planning Department with 
respect to an application to rezone this property to M-1. 
Mr, Watts advised that on occasions the Department was 
agreeable to the rezoning; on other occasions, they were 
against the rezoning. 

* Mr. N.D. MacRitchie, President of Ocean Construction Supplies 
Ltd., advised that the intent of the 1970 agreement was to 
provide an alternative location for their business when the 
Granville Island plant was required by C.M.H.C. to be phased 
out and the intent was that this property would be rezoned to 
M-1 Industrial. Mr. MacRitchie stated that it was reasonable 
to require a landscaped setback as part of a development 
permit application but it was not reasonable to make it a 
condition of rezoning and this is a misuse of the Zoning 
By-law. 

Discussions ensued as to whether the whole portion of the 
12,000 square foot triangular area should be required for setback. 
A 20 foot setback was suggested rather than the entire 78 foot 
frontage along Terminal Avenue. 

MOVED by Aid. Brown, 

THAT the application to rezone the area west of the Quebec/ 
Columbia Connector at Terminal Avenue and the application to rezone 
the north west corner of Main Street and Terminal Avenue be 
approved. 

(Deferred) 

MOVED by Aid. Puil, 

THAT consideration of the applications to rezone the area 
west of the Quebec/Columbia Connecter at Terminal Avenue and the 
north west corner of Main Street and Terminal Avenue be deferred 
for three months pending further negotiations between the Planning 
Department and Ocean Construction Supplies Limited. 

- CARRIED 

(Aldermen Brown, Kennedy and the Mayor opposed) 


4. One Lot on the north side of East 31st 
Avenue 135 feet east of Fraser Street 

An application was received from Mr. M. Katz to rezone Lot 
44, Block 9, D.L.'s 391 and 392 being one lot on the north side 
of East 31st Avenue approximately 135 feet east of Fraser Street. 

From: (RS-1) One Family Dwelling District 
To: (RT-2) Two Family Dwelling District. 

The application was approved by the Director of Planning. 

The Mayor called for speakers for or against the proposed 
rezoning and no one appeared. 


cont'd. 4 K V 
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Board of Administration, October 23, 1970 (REGULAR PERSONNEL - 2) 

Clause No. 1 (Cont'd.) 


SUMMARY 


Incumbent 


D. Callan 


Present 
Classification 

Cashier Clerk 

Typist 
Pay Grade 10 
($389 - 459) * 


Proposed 
Classification 

Cashier Clerk 

Typist 
Pay Grade 10 
($389 - 459) * 
Plus two pay grades 
for additional 
responsibility 


Effective 
Date 

Dec. 16/69 

through 
March 31/71 


1970 Rates 


Your Board 


RECOMMENDS that (a) the foregoing recommendation of the Director 

of Personnel Services be adopted 

(b) the necessary funds, estimated at $660. be 
provided from the Departmental Budget 

(c) the Director of Permits and Licenses be 
authorized to implement this report. 


******** 


jOR ADOPTION 


SEE 


dnjer ttot on the nol^e^ side o£ Bast 31st 
Avenue 135 £ee^ east o£ ^r&a&e Streets 
tigfint'd) " 

MOVED by Aid. Rankin, 

THAT the foregoing rezoning application be approved subject 
to the following conditions: 

(i) That the unopened City lane be acquired and any 

existing utilities be relocated or contained within 
a suitable easement to the satisfaction of the City 
Engineer. 

(ii) That Lots 18-22 inclusive plus the closed lane plus 

Lot 44 be consolidated into one parcel and so registered 
in the Land Registry Office. 

Should the above conditions not be complied with by the 
owners within 180 days from the date of the Public 
Hearing, then the approval granted at the Public Hearing 
shall expire. 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Rankin, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Rankin, 
SECONDED by Aid. Bellamy, 

THAT the report of the Committee of the Whole be adopted, 
and the Director of Legal Services be instructed to prepare and 
bring in the necessary amendments to the Zoning and Development 
By-law. 

- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 3:25 p.m. 


jfedial 


The foregoing are Minutes of the Spedial Council Meeting 
(Public Hearing) of July 26, 1977 ,/ adopted on August 9, 1977, 



Cmt CLERK 


CITY OF VANCOUVER 


SPECIAL COUNCIL - JULY 26, 197 7 


A Special Meeting of the Council of the City of Vancouver 
was held on Tuesday, July 26, 1977, in No. 1 Committee Room at 
approximately 7:30 p.m. 

PRESENT ; Mayor Volrich 

Aldermen Bellamy, Brown, Ford, Gerard, 
Gibson, Marzari and Puil 

ABSENT ; Alderman Harcourt (Leave of Absence) 
Alderman Kennedy 
Alderman Rankin 


CLERK TO THE COUNCIL: M. Kinsella 


Local Improvements on the 
Initiative and by Petition 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Ford, 

THAT this Council resolve itself into a Court of Revision 
for the purpose of hearing complaints against the proposed 
assessments or the accuracy of frontage measurements, or any 
other complaint which persons interested may desire to make and 
which is by law cognizable by the Court, Mayor Volrich in the 
Chair. 

- CARRIED UNANIMOUSLY 

COURT OF REVISION 

Curbs & Gutters (Arterial Street) , Pavement 
& Curbs (Downtown Streets) , Pavements & Curbs 
(Higher Zoned) , Lane Pavement (Higher Zoned) , 
Lane Pavement (Local Residential) , P.C. Concrete 
Sidewalk, Pavement & Curbs (Local Residential, 
Mt. Pleasant N.I. P. Projects on the Initiative - 
Schedule #443 

AND 

Pavement & Curbs (Local Residential) , Lane 
Pavements, Speed Deterrent Bumps (In Lanes) 
by Petition - Schedule #444 


The Court noted Schedules #443 and #444 as submitted by the 
Collector of Taxes listing 51 local improvement projects on the 
initiative at various locations and 84 local improvement projects 
by petition at various locations. 

The Court also noted requests submitted by the Collector of 
Taxes to adjust the costs on Project 24 in Schedule #443 and to 
adjust the measurements on Project 26 in Schedule #444. 

MOVED by Aid. Gerard, 
SECONDED by Aid. Bellamy, 

THAT the requests submitted by the Collector of Taxes to 
adjust the costs on Project 24 in Schedule #443 and the measurements 
on Project 26 in Schedule #444, be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Gerard, 

THAT Schedules #443 and #444, as submitted by the Collector 
of Taxes and amended by this Court, be approved. 

- CARRIED UNANIMOUSLY 


(Details of the adjustments 
are on file in the City 
Clerk ' s Office. ) 

cont'd 


special CouKcii {Ctfuoft ^rtf HevAsit^j vliiiv 2<v 

Court of Rtfvision (cont'd) 

MOVED by Aid. Gerard, 
SECONDED by Aid. Bellamy, 

THAT the Court of Revision rise and report. 


- CARRIED UNANIMOUSLY 


COUNCIL 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Gerard, 

THAT the report of the Court of Revision be received. 


- CARRIED UNANIMOUSLY 


Local Improvement Subsequent Procedure 


The Council heard the following representations speaking 
for or against the projects listed: 


Ms. Carole Walker, 
Chairman, West End 
Traffic Committee 


Schedule & 
Project No. 

443/8 


Lillian Barratt 


Mr. George Reiter 


444/80 
444/75 


Frohwald Maurer 


443/44 


Alexander Bankier 


444/63 


Anton Matahlija 


444/29 


Comments 


Addressed Council with 
respect to the West End 
Traffic Committee's 
recommendations set out 
in her letter of July 21, 
1977, which was circulate 
to Council. It was 
pointed out to Ms. Walker 
that this project had 
been defeated. 

Spoke in opposition to 
the project. 

Queried if it would be 
possible for the City to 
pave the lane up to his 
garage entrance. The 
City Engineer indicated 
he will be in touch with 
Mr. Reiter with respect 
to this matter. 

Contended that the street 
width given by the City 
is incorrect. The City 
Engineer undertook to 
recheck the street width 
and advise Mr. Maurer of 
the result. 

Requested that speed 
bumps be installed. The 
City Engineer indicated 
he would send Mr. Bankier 
a petition form for insta 
lation of speed bumps in 
the lane . 

Queried the assessment of 
this improvement. He was 
advised that if he wished 
to make a lump sum paymer 
as opposed to yearly 
payments, the cost would 
be reduce^. 
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Local Improvement Subsequent 


Mr. Eric Bergren 


Schedule & 
Project No. 

444/42 


Comments 


Opposed to the project as 
he considered it would 
increase the traffic 
hazard. He also made 
reference to damage done 
to his property by the 
City. The City Engineer 
indicated he would 
investigate this matter 
and contact Mr. Bergren. 


Council also noted a report of the City Manager dated 
July 15, 1977, in which the City Engineer reported as follows* 


GENERAL 

"Projects on the 'initiative Principle' and by 'Petition' have been 
advanced under the provisions of the Local Improvement Procedure By-law and 
will come before a Court of Revision on July 26, 1977. 

The projects are identified as follows: 


Schedule 


Initiative 443 


Petition 444 


Item 
1 

4 to 6 

7, 8, 10 & 13 
19 to 22 
23 
24 

25 to 51 
21 

22 to 104 
105 


T2E£ 

Curb & Gutter only. Arterial Street 

Pavements and Curbs, Downtown Streets 

Pavements and Curbs, Higher Zoned 

Lane Pavements, Higher Zoned 

Lane Pavement, Local Residential 

P. C. Concrete Sidewalk 

Pavement & Curbs, Local Residential, 
Mt. Pleasant N.I. P. Projects 

Pavement and Curbs, Local Residential 
Lane Pavements, Local Residential 
Speed Deterrent Bumps (in lanes) 


DEFEATED PROJECTS 


defeated: 


The following projects on the 'Initiative Principle' have been 


Schedule 

— ur~ 


Item 

5 

8 

48 


Type 

Pavement and Curbs, Downtown Streets 
Pavement and Curbs, Higher Zoned 

Pavement and Curbs, Local Residential, 
Mt. Pleasant N.I. P. Project 


MOUNT PLEASANT TRIANGLE N.I. P. AREA PROJECTS 

These projects are the 1977 part of a two-year program for paving 
streets in the Mount Pleasant area under the Neighbourhood Improvement Program, 
approved by Council on February 18, 1977. 


Cost sharing of the recommended $174,668 N.I. P. expenditure will 
conform to the standard N.I. P. utilities formula, as follows: 

Federal 25% $ 43,667 

Provincial 12.5% $ 21,833 

City N.I. P. Funds 62.5% $109.168 

Total $174,668 

C.M.H.C. has concurred with this allocation. 
CAPITAL FUNDS 

Funds for the City's share of the recommended projects are available 
in the 1977 and prior years Streets Capital Budget and from N.I. P. funds as 
indicated above. 

RECOMMENDATION 

I RECOMMEND, subject to the proceedings of the Court of Revision, and 
subsequent approval by Council, that: 

(a) the Initiative projects In Schedule 443, except the defeated 
Items 5, 8 and 48, be undertaken. 

(b) the Petition projects in Schedule 444 be undertaken. 

(c) Council approve $174,668 to be appropriated from the Mount 
Pleasant N.I. P. Budget, Services and Utilities account 
896/9217, toward construction of the Pavement and Curb 
projects in Schedule 443, Items 25 to 47 and 49 to 51." 

The City Manager RECOMMENDS that the recommendation of the City 
Engineer be approved." 


MOVED by Aid. Brown, 
SECONDED by Aid. Ford, 

THAT the recoimendation of the City Manager contained in 
his report dated July 15, 1977, be approved. 

- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 8:10 p.m. 



VANCOUVER CITY COUNCIL 


SPECIAL INFORMATION MEETING 


July 28, 1977 

A Special Information Meeting of Vancouver City Council was 
held on Thursday, July 28, 1977, at approximately 7:40 p.m. in the 
Auditorium, Bayview Community School, 2251 Collingwood Street. 


PRESENT: Alderman M. Ford, Deputy Mayor, Chairman 

Alderman D. Bellamy 

Alderman M. Brown 

Alderman B. Gerard 

Alderman W. Kennedy 

Alderman D. Marzari 

Alderman H. Rankin 


ABSENT; 


Mayor Volrich (Civic Business) 
Alderman W. Gibson 

Alderman M. Harcourt (Leave of Absence) 


CLERK TO THE 

SPECIAL INFORMATION MEETING; 


J . Thomas 


Proposed Development, West Side Wallace Street 
Between West 2nd Avenue and Point Grey Road 

City Council, on August 25, 1976, approved the rezoning of the 
above property from RS-1 One Family Dwelling District to CD-I 
Comprehensive Development District, permitting apartment building, 
townhouses and ancillary uses including off-street parking subject 
to a number of conditions. 

Subsequently, the following three Development Permit Applications 
were filed: 


- D.P.A. No. 77319 - 3875 West 2nd 
Applicant: J. Keith-King 

Architect Tor Point Grey Housing 

- D.P.A. No. 77435 - 1725 Wallace 
Applicant: B. Olson 

Architects/Program Planners for 
Penta Co-op Housing Association 

D.P.A. No. 77926 - 3890 Point Grey Road 
Applicant: H- Weinreich 

Architect for Dunbar Village 

Community Co-op 

Neighbouring property owners were notified and several 
objections were received. The matter was reported to City Council 
by the Director of Planning and Council, at its meeting on June 28, 
1977, passed tlie following motion: 

"That City Council hold a public information meeting 
at whicli thr tliroo applicnnts and tho City's Co- 
oidinatoi- bo invit»:>d to m.iko prosontatiojis on tlie 
idoas sulan i I t od .ind th«? Planninq Depnr tiiuMit ' 3 report 
on Lho analyMlM o( Lho ttp|)l i ca t i on . Kurlihor tliat 
I lio dolotjal ion from tlio il(>riclio Aroii (' i t i /onn 
Association be invited to m.ike reprcsenta L i on at. thn 
proposed public information ineetin'i." 


Vancouver City Council 
Special InforRmtiOft Ite^till^ 

July 28, 1977 

Proposed Development, West Side Wallace Street 
Between West 2nd Avenue and Point Grey Road (Cont'd) 

Individual development proposals for the site were reviewed by 
the developers with the aid of charts and slides. Mr. Olson commented 
on the history of the Penta development, fiscal aspects of the | 
housing co-operative and stressed the primary aim was to achieve 
housing in harmony with the surrounding community. 

Mr. H. Weinreich, referring to criticism levelled at changes in 
parking from underground to surface, stated that initially underground 
parking had been included in the Dunbar Village scheme although there 
was no requirement for it. As negotiations progressed with the City 
it became obvious funds were not available and the co-op, 
recognizing neighbourhood concerns regarding on-street parking, 
adapted the project to provide on-site parking that would not be 
visible from the street. 

Mr. W. Lane, G.V.R.D. Director of Regional Development, expressed 
pride in the Greater Vancouver Housing Corporation scheme. Designed 
to be inward oriented, the development contained one less unit than 
the original proposal and access had been removed from one entrance 
on Wallace Street to two entrances on 2nd Avenue. There was greater 
backyard space, more privacy and improved landscaping. Considerable 
national interest had been expressed in the Greater Vancouver 
Housing Corporation's report on the project, with the Federal 
Government ordering 15,000 copies for country-wide distribution. 

Mr. A.R. Floyd, Development Permit Group, outlined the major 
differences between the drawings displayed at the Public Hearing in 
August, 1976, and those submitted with the Development Permit 
applications. The changes included the re-orientation of units, 
elimination of underground parking by the provision of surface 
parking, increased site coverage due to the surface parking, and 
extension of the lane through the site to Wallace Street. The three 
proposals met zoning requirements and were now awaiting the issuance 
of Development Permits. 

The site co-ordinator for the City, Mr. A. Langley, commented on 
various aspects of the development proposals. Mrs. P. A. Wolfe, City 
Financial Analyst, reviewed the lease arrangements and pointed out 
the buildings reverted to the City after fifty years. Mr. Ian Adam, 
Transportation Engineer, referred to traffic problems in the area 
emanating from recreational uses of the waterfront, the yacht and 
tennis clubs. Mr. Adam advised there was particular concern about 
parking on residential streets and the City Engineer was investigating 
means whereby the situation could be improved. 


Mr. J. Hill, Jericho Area Citizens' Association, presented a 
brief (on file in the City Clerk's Office) expressing concerns of 
residents in the area and called for a local area planning study by 
the City prior to any development decisions being made, such study 
to cover the following issues: 


(a) Jericho Park and Beach - its future development, traffic 
generated, parking, co-ordination of Parks Board with the 
perimeter area, 

(b) Yacht Club, Tennis Club, Brock House Recreational Centre, 
e.g. future membership, parking, controls and such things 
as eating and cocktail establishments associated with the 
above type clubs. 

(c) The two hundred and some odd unit seniors project at 4th 
& Wallace, its impact, future - e.g. possible younger 
residents - lack of in-house and visitor parking. 

(d) Present and future apartment development north side of 
4th Avenue to Wallace Street - e.g. 62 suite condominium 
development by Landmark due for sale and occupancy mid 
August 1977. 


Cont ' d 
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Vancouver City Council 
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Proposed DevelopRvent, Weist Sld@ Wallace ^Street. 
Be'fcwsen Kest 2na Avenae and Paint: Grey aoad (Cont'd) 

(e) Future of Defence and Deaf School lands south of 4th Avenue. 

1. Density if developed 

2. Type of housing 

3. Commercial, if any 

(f) Impact of recently added high activity commercial projects 
such as the liquor store at 4th & Highbury and the Jericho pub. 

(g) Widening of 4th Avenue and the proposals to shift more traffic 
onto 4th Avenue at Burrard Street and Macdonald St., solving 
the Pt. Grey Road west of Macdonald traffic situation. 

(h) Future development of the University - e.g. hospitals, university- 
associated industry and the possible development of the 
Endowment Lands, living area or park area. 

(i) The future and well being of the long established well-kept 
community of the area of Jericho and north slope of east 
Point Grey. 

The brief commented that the immediate area at Jericho bounded by 
water, park and arterial streets had only two effective sides on which 
to enter and/or exit the community, both requiring left turns from 
stop streets onto heavily travelled arterial streets. This in 
itself precluded density increase, especially in light of all the 
other public recreational conveniences well established within the 
area. 

Ms. Judith Anderson submitted a brief on behalf of Penta (on 
file) submitting the Association's proposal for compact, moderately 
priced housing provided a sensible and optimum compromise for the 
use of the site. 

Mr. Stan Donaldson, Vice-President, Dunbar Village, introduced 
to the audience a number of the members of the co-operative and 
pointed out many were long-term residents of the West Side who looked 
upon the area as home and wished to continue living there. 

Alderman Ford called for speakers for or against the proposal 
and representations were received from the following: 


Opposed to the Development 

Mr. M. Dale, area resident 
Mr. P. Howarth, Jericho Area 

Citizens' Association (brief 

on file) 
Mr. M. Baker 
Mr. J. McCrum 
Mr. L. Bayly (brief on 

file) 
Mr. D. Carter 
Mr. J. Carriere 


In Favour of the Development 
Mrs. H. Currie 

Mr. C. Loewi (presented a brief, on 
file, on behalf of Dr. Josephine 
Mallek) 

Ms. B. Hunter 

Ms. B. Baker 

Ms. B. Westcott 

Ms. B. Lawidsen 

Mr. C. Lytle 

Mr. W. Nemten 

Mrs. A. Spindel 

Mrs. K. Ember ly 


Mr. H. Walker was in favour of housing per se on the site but 
opposed to architectural aspects of the development. 

The Chairman noted letters (on file in the City Clerk's Office) 
supporting the Penta proposal from the following: 

Community Planning Association of Canada, 
B.C. Division; 

— Western Community Housing Federation; 

— Ms. B. Loewi 

— Ms. S. Wrightman 


Cont'd . a 


G3d 


Vancouver City Council 

a^jtr 2i, tmi *Affe 4 

IPrc^sed^iDe^neldineiitj tiifit Side Ifallace street 

Usat hvm^B »m JBajnt Gray Rgag (Qsnt^q) 

Members of Council present summarized their positions with 
Aldermen Ford, Brown and Kennedy expressing concern about traffic 
and on-street parking problems in the area and urging a joint study 
by the City Engineering Department and Park Board; Alderman Bellamy 
supported taking a second look at the development in an attempt to 
arrive at a reasonable solution acceptable to area residents. 
Aldermen Rankin and Gerard spoke generally favouring the development. 
Aldermen Ford and Kennedy also expressed concern about design aspects 
of the Greater Vancouver Housing Corporation project. 


The meeting adjourned at approximately 10:45 p.m. 


* ft « 


The foregoing are Minutes of the Special Informat 
Meeting re Proposed Development at /2hd Avenue and 
Wallace Street of July 28, 1977, adqt'ted on Augus 
1977. I / 
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CITY OF VANCOUVER 

REGULAR COUNCIL MEETING 

The Regular Meeting of the Council of the City of Vancouver 
scheduled for 9:30 a.m., Tuesday, August 9, 1977, was not held 
due to no members of Council being present at the conclusion of 
one-half hour, in view of the Special Council meeting called 
for this day at 2:00 p.m. 


CITY OF VANCOUVER 

SPECIAL COUNCIL MEETING 

A Special Meeting of the Council of the City of Vancouver 
was held on Tuesday, August 9, 1977, in the Council Chamber, 
commencing at 2:00 p.m. 

PRESENT : Mayor Volrich 

Aldermen Bellamy, Brown, Gerard, Gibson, 

Harcourt, Kennedy, Marzari & Rankin 

ABSENT: Aldermen Ford and Puil 

CLERK TO THE COUNCIL : D.H. Little 

PRAYER 

The proceedings in the Council Chamber were opened with 
prayer offered by the Civic Chaplain, the Reverend R.A. Redman 
of the United Church of Canada. 


ACKNOWLEDGMENT 

The Mayor acknowledged the presence in the Council Chamber 
of students from the Summer Enrichment Program at Strathcona 
Community Centre, under the direction of their leader, Mr. David 
Darby. 


'IN CAMERA' MEETING 

The Council was advised that there were matters to be 
considered 'In Camera' later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Bellamy 
SECONDED by Aid. Gerard 

THAT the Minutes 6f the following meetings be adopted: 

Regular Council - July 26, 1977 (except the 'In Camera' portion) 

Special Council (Public Hearing) - July 26, 1977, 

Special Council (Court of Revision) - July 26, 1977. 

Special Council (Public Information Meeting re the 

Proposed Development at 2nd & Wallace) - 
July 28, 1977. 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Harcourt 
SECONDED by Aid. Bellamy 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Volrich in the Chair. 

- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION 
PERSONNEL MATTERS 

SUPPLEMENTARY REPORT OCTOBER 30 , 1970 

RE COMMENDAT I ONS 

1. Non-Union Casual Wage Rates, 1970 

Board of Parks and Public Recreation 

The Director of Personnel Services reports as follows: 

"At its meeting of November 18, 1969, Council approved the 
1969 schedule of Non-Union Casual wage rates for the Board 
of Parks and Public Recreation. The schedule incorporated 
increases from 1968 which were in line with those granted 
under the Inside and Outside Agreements. 

At its meeting on May 25, 1970, the Board of Parks and Public 
Recreation received for information, the recommendations of 
the Superintendent of Parks, for a 1970 wage schedule to be 
effective January 1, 1970. Once again, the schedule involved 
increases in line with the Collective Agreements with the 
exception that the classes of Community Centre Worker II 
through V were kept at their 1969 rates. 

I have reviewed the recommendations of the Superintendent of 
Parks and it has been agreed with him that in view of a number 
of factors, it would be appropriate to leave several other 
classifications at their 1969 levels. These are specified 
in the schedule which follows: 

In addition, there are six classifications (Paper Picker, 
Zoo Ranger, Watchman, Custodian Cleanup, Bathhouse Attendant 
and Filter and Pool Attendant) where it is evident that a 
detailed review of duties and responsibilities is reqxiired 
before a final recommendation can be made and I am currently 
conducting this review. These classifications are not shown 
in the schedule, but will be covered in a subsequent report. 

I recommend that the following schedule of Non-Union Casual 
Wage Rates be approved, effective January 1, 1970: 

A . HOURLY PAID STAFF Jan. 1, 1970 

SINGLE RATES 

1 . Buildings, Cleanup, etc. 
Building Attendant I 
Building Attendant II 
Building Maid 

. . . Cont'd. 


2 .635 
2 .82 
1.93 
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2. 


DELEGATIONS 


1 . Par Value Co-operatives - 
Phase II, False Creek. 

Council, on July 26, 1977, resolved to hear representations 
from the Creek Community Co-operative Housing Society at today's 
meeting and instructed the False Creek Development Consultant and 
the Director of Planning to be present when the delegation was heard 

Mr. Harry Burke, Director of the Creek Community Co-operative 
Housing Society addressed Council and spoke to his letter which was 
previously circulated to Members of Council . 

MOVED by Aid. Kennedy 

THAT the representation from Mr. H. Burke of the Creek Community 
Co-operative Housing Society be received for information. 

- CARRIED UNANIMOUSLY 


2. Traffic Hazards on Cedar 
Crescent and Vicinity 

At its meeting on July 26, 1977, Council deferred consideration 
of the above clause in the Transportation Committee's report dated 
June 16, 1977, together with an explanatory memorandum from the 
City Manager and a memorandum from the City Engineer on the 
disposition of the properties acquired for the Burrard-Arbutus 
Connector, to hear representation from local residents. 

Mr. T.F. Rutherford, on behalf of residents of Cedar Crescent 
spoke in support of the recommendations of the City Manager, and 
the Standing Committee on Transportation, contained in the report 
dated June 16, 1977, which are: 

"A. THAT north/ south stop signs be installed at Burrard 

Street and 17th Avenue including necessary curb changes, 
at an extimated cost of $7,000 available in the 1977 
Streets Capital Budget. 

B. THAT right-turn channelization and signal timing changes 
be carried out at Burrard Street and 16th Avenue and the 
cost, estimated at $2,000, be charged to Burrard Street 
Widening Account." 


Mr. D.C. Brodie, representing concerned citizens on Cypress 
Street between 16th and 19th Avenues, also addressed Council and 
expressed concern that recommendation 'B' quoted above would 
increase traffic on Cypress Street. There is a day school 

and rest home for the elderly on this part of Cypress, and 
the increased traffic would present a hazard to children and the 
elderly. Mr. Brodie stated he agrees with recommendation 'A' 
of the Committee but is not in favour of recommendation 'B'. 

The City Engineer advised that improvements currently under way 
in this area, including the widening of Burrard Street, should result 
in a significant improvement in the traffic situation in the 
Shaughnessy Area. 

MOVED by Aid. Kennedy 

THAT recommendation 'A' of the Committee, contained in its 
report dated June 16 , 1977, be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Kennedy 

THAT recommendation 'B' of the Committee, contained in its 
report dated June 16, 1977, be approved. 

- CARRIED 

{Mayor Volrich opposed) 
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COMMUNICATION OR PETITIONS 

1. Request for Rental 

Ad j ustment - The Orpheum 

Mr. A. Higginbottom of the Hastings-Sunrise Resources Advisory 
Board, advised that it was originally understood the rental for The 
Orpheum for the Save the Resource Board Committee Rally, on Sunday, 
July 24, 1977, would be $575. In fact, the rental for The Orpheum 
for a Sunday afternoon is $1200. Mr. Higginbottom requested 
that Council consider charging a lower rate than the normal Sunday 
afternoon rental. 

MOVED by Aid. Gibson 

THAT Council approve a grant to the Hastings-Sunrise Resources 
Advisory Board equal to the difference between the Sunday afternoon 
rental rate and the Monday to Saturday afternoon rental rate for The 
Orpheum. 

- LOST - NOT HAVING THE 
REQUIRED MAJORITY 

(Aldermen Gerard and Kennedy opposed) 


2 . Luncheon in Honour of 
Lord Mayor of London 

In a memo dated July 26, 1977, the Mayor advised that the 
Right Honourable Sir Robin Gillet, Lord Mayor of London, and 
Lady Gillet, will pay a four-day visit to Vancouver and Victoria 
commencing on Tuesday, August 23, 1977. The Mayor recommended 
that, in honour of Sir Robin's visit. Council host a luncheon 
on Wednesday, August 24, 1977. 

MOVED by Aid. Kennedy 

THAT the recommendation of the Mayor, contained in his 
memo dated July 25, 1977, be approved. 

- CARRIED UNANIMOUSLY 

3 . Recognition Policy - 
Retiring Employees. 

The Mayor submmited for consideration a memo dated July 20, 1977 
containing the following policy proposal with respect to retiring 
employees : 

STAFFS OTHER THAN FIRE DEPARTMENT 

- 20 to 25 years quarterly a letter be sent by 

the Mayor on behalf of the Council 
inviting their attendeince in his 
office where they will be properly 
recognized. 

- 25 to 30 years quarterly a letter be sent by the 

Mayor on behalf of the Council 
inviting their attendcince during the 
regular Covmcil break period to meet 
with the Council Members and be 
properly recognized. 

- 30 and over quarterly a letter be sent by the 

Mayor on behalf of the Council 
inviting their attendcince during 
the regular Council meeting to meet 
with the Council Members and be 
appropriately recognized. 


Cont'd 
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COMMUNICATION OR PETITIONS (Cont'd) 


Recognition Policy - 
Retiring Employees. (Cont ' d) 


- Other cases 


where other arrangements are 
indicated for retiring staff members, 
the special arrangements be left in 
the hands of the Mayor and the City 
Clerk. 


FIRE DEPARTMENT 


An annual retirement dinner is sponsored by the Firefighters' 
Union to which a member of Council is invited. It is suggested 
that the Mayor or his representative present a letter of apprecia- 
tion on behalf of the Council at this event. 

MOVED by Aid. Bellamy 

THAT the above policy proposal with respect to retiring 
employees be approved; 

FURTHER THAT the whole matter be left in the hands of the 
Mayor and the City Clerk with power to act. 


The Pacific National Exhibition, in a letter dated July 29, 
1977, requested permission to use the vacant property located 
on the South side of Franklin Street between Renfrew and Kaslo 
Streets for a temporary parking lot for employees of the Exhibition 
for the period of the Annual Fair 1977, being August 20th to 
September 5th. It is not intended by the P.N.E. to sell parking ' 

in this area to its patrons. 

MOVED by Aid. Kennedy 

THAT the request of the P.N.E. to use the vacant property 
located on the South side of Franklin Street between Renfrew 
and Kaslo Streets for a temporary parking lot for its employees 
during the period of the Fair - being August 20 to September 5, 1977, 
be approved. 


5. Eighteenth National Congress of 

the Ukrainian Canadian Students' Union . 

In a letter dated August 4, 1977, the Alpha Omega Ukrainian 
Students' Club at U.B.C., advised it is hosting the Eighteen National 
Congress of the Ukrainian Canadian Students' Union from August 24 
- August 29, 1977 . The Club requested a grant of $500 to assist 
towards a projected deficit. 

MOVED by Aid. Harcourt 

THAT no action be taken on the request for a $500 grant, received 
from the Alpha Omega Ukrainian Students' Club at U.B.C. 


- CARRIED UNANIMOUSLY 


4. 


Use of Certain Property 
for P.N.E. Employee 
Parking. 


- CARRIED UNANIMOUSLY 


- CARRIED UNANIMOUSLY 


Special Council, August 9, 1977 5 

COMMUNICATIONS OR PETITIONS (Cont'd) 


6. Cancellation of Robson Street 

Festival - August 13 - 27, 1977 

Council, on July 26, 1977 approved the request of a number 
of merchants on Robson Street to close the 1000 block to all 
traffic except emergency vehicles and buses on August 6th, 13th 
and 27th 1977, subject to a number of conditions. Council also 
approved a grant to the Robson Street Merchants equal to the 
City's costs for this closure. 

In a letter dated August 7, 1977, Mr. Haru Okuyama advised 
that, because of confusion which has arisen in connection with 
the closure, and to alleviate the situation, the entire project 
has been cancelled. Mr. Okuyama, on behalf of all connected 
with the proposed closure, expressed thanks to Council for its 
consideration . 

MOVED by Aid. Brown 

THAT the communication from Mr. Okuyama be received. 

- CARRIED UNANIMOUSLY 

COMMUNICATION AND STANDING COMMITTEE 

II . Report of Standing Committee 
on Transportation. 
(July 28, 1977) 

Joyce Transit Loop 
(Clause 2) 

Mr S.Doris Hartley, representing Killarney Champlain Citizens 
for Action Association, in a letter dated August 5, 1977, 
requested an opportunity to address Council on this clause of 
the Standing Committee's report. The Mayor then called upon 
representatives of the organization to speak to the matter, 
following which Mr. Rich and Mrs. McKenzie, representing senior 
citizens in the area, addressed Council in favour of returning 
the No. 27 Rupert bus back into the Joyce Loop and displacing 
the No. 28 Smith service from the Loop; also the erection of a 
bus stop on the south side of Joyce Street at School Avenue. 

Representatives of B.C. Hydro apprised Council of Hydro's 
long-term solutions to the situation at Joyce Loop. It is hoped 
that the present situation can be improved within 18 - 24 months. 
The City Engineer advised Council that neither his Department 
nor B.C. Hydro would favour returning the 27 Rupert Bus back into 
Joyce Loop, but rather would prefer either that no changes be made 
to the existing transit arrangements in Joyce Loop at the present 
time, or that Council approve the recommendation of the Standing 
Committee on Transportation. 

MOVED by Aid. Kennedy 

THAT the recommendation of the Committee contained in its 
report dated July 28, 1977, be approved. 

- CARRIED UNANIMOUSLY 


COMMUNICATIONS OR PETITIONS (Cont'd) 

8. World Congress for Mental Health 

Multi-Cultural Evening. Grant Request . 

The President of the World Federation for Mental Health, 
in a letter dated August 4, 1977, advised that the World Congress 
for Mental Health will be held in Vancouver in the near future. 
He requested that Council approve a grant of $2,000 towards rental 
and other expenses for the planned Multi-Cultural Evening on Tuesday 
August 23, 1977, at U.B.C. 


Cont'd 
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COMMUNICATIONS OR PETITIONS (Cont'd) 

World Congress for Mental Health 
Multi-Cultural Evening (Cont'd) 

MOVED by Aid. Gibson 

THAT Council approve a grant of $1,000 to the World Federation 
for Mental Health towards rental and other expenses for the planned 
Multi-Cultural Evening on Tuesday, August 23, 1977, in connection 
with the World Congress for Mental Health. 

- CARRIED HAVING RECEIVED 
(Alderman Brown opposed) THE REQUIRED MAJORITY 


9. Seawall - Caesar's Bridge 
False Creek. 


Council noted a night letter from Richard A. Watson, for the 
tenants of the False Creek Residence for the Physically Handicapped, 
requesting that destruction of the Seawall at Caesar's Bridge in 
False Creek not be commenced; alternatively Mr. Watson requested 
that destruction of the Seawall cease until a delegation from 
the tenants is heard by Council. 

MOVED by Aid. Rankin 

THAT the delegation request from Mr. Richard A. Watson, on 
behalf of the tenants of the False Creek Residence for the 
Physically Handicapped, be granted. 

- CARRIED UNANIMOUSLY 


10. 2nd and Wallace - 

Proposed Housing Project 

Council noted an oral request from Dr. I. Halpern, to address 
Council on the matter of the Proposed Housing Project at 2nd and 
Wallace. It was agreed to consider this request when Alderman 
Kennedy's motion was before Council later in the day. 


CITY MANAGER'S AND OTHER REPORTS 

A. MANAGER'S REPORT 
AUGUST 5, 1977 

Works & Utility Matters 
(August 5/ 1977) 

The Council considered this report which contains two 
clauses identified as follows: 

Cl, 1: Closure of Lane south of 6th Avenue between 

Fir and Pine Streets 
Cl, 2: Closure of portion of Lane south of 69th Avenue 

west of Ash Street 


Clauses 1 and 2 . 

MOVED by Aid. Gerard 

THAT the recommendations of the City Manager, as contained 
in clauses 1 and 2 of this report, be approved. 


- CARRIED UNANIMOUSLY 


Special Council, August 9, 1977. ...... 

CITY MANAGER'S AND OTHER REPORTS (Cont'd) 


7 


Building & Planning Matters 
(August 5, 1977) 

The Council considered this report which contains five 
clauses identified as follows: 

CI. 1: Grandview-Woodland N.I. P. Appropriation of 

Funds: The Children's Place Child Care Centre 

CI. 2: Kitsilano N.I. P. Bayview School Grounds 
Improvement 

Cl. 3: Building Lines - Broadway, north and south sides 
from Cambie to Prince Edward; Point Grey, both 
sides from Wallace to Alma; Douglas Crescent, 
both sides from Wolfe to Oak and Wolfe, both sides 
from Douglas Crescent to 16th Avenue 

Cl. 4: United Grain Growers Proposal - North Foot of 
Rogers Street 

Cl. 5: Lane Dedication in Fairview Slopes 


Clauses 1-5 inclusive 

MOVED by Aid. Kennedy 

THAT the recommendations of the City Manager, as contained 
in clauses 1, 2, 3 and 5 be approved, and clause 4 be received 
for information. 

- CARRIED UNANIMOUSLY 


Fire & Traffic Matters 
(August 5, 1977) 

The Council considered this report which contains two 
clauses identified as follows: 

Cl. 1: Parking Exemption Permits 

Cl. 2: Sidewalk Cafe Operations - 12 Caesars Restaurant 

Parking Exemption Permits 
(Clause 1) 


MOVED by Aid. Brown 

THAT the recommendation of the City Manager, as contained 
in clause 1 of this report, be approved. 

- CARRIED UNANIMOUSLY 

Sidewalk Cafe Operations - 
12 Caesar's Restaurant. 
(Clause 2) 


MOVED by Aid. Bellamy 

THAT the Sidewalk Cafe Operations for the 12 Caesars Restaurant 
at 595 Hornby Street, be approved on a year-to-year license 
agreement, subject to the approval of the City Engineer and the 
Director of Legal Services, with the Supervisor of Properties 
determining the rental each year. 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Finance Matters 
(August 5, 1977) 

The Council considered this report which contains six 
clauses identified as follows: 

CI. 1: Civic Theatres - Monthly Schedule of Events 

Cl. 2: Blazers - Information Centre Staff 

Cl. 3: National Organization for the Reform of 

Marijuana Laws of Canada 
Cl. 4: Park Board Radio Communications System Expansion 
Cl. 5: Antoinette Lodge - 535 East Cordova Street - 

Additional Staff Requirements 
Cl. 6: Funding for Specialist Services Wurlitzer Organ 

'The Orpheum' 

Civic Theatres - Monthly 
Schedule of Events 
(Clause 1) 


MOVED by Aid. Gibson 

THAT the recommendation of the City Manager, contained in 
clause 1 of this report, be approved. 

- CARRIED UNANIMOUSLY 

Blazers - Information Centre Staff 
(Clause 2) 


MOVED by Aid. Bellamy 

THAT Council approve the purchase of two blazers for the City 
Hall Information Centre staff at an approximate cost of $161., 
funds to be made available from the City Clerk ' s Departmental 
Budget. 

- CARRIED UNANIMOUSLY 

National Organization for the Reform 
of Marijuana Laws of Canada 
(Clause 3) 


During discussion of this item representatives of NORML 
Canada addressed Council and answered questions on this matter. 

MOVED by Aid. Harcourt 

THAT Council approve a grant of $225 to NORML Canada towards the 
rental of the Commodore Ballroom on Sunday afternoon, August 
14, 1977, subject to the organization obtaining matching funding. 

- LOST 

(Aid. Bellamy, Brown, Gerard, Gibson, Kennedy, 
Marzari and the Mayor opposed) 

MOVED by Aid. Gerard 

THAT no action be taken on this clause. 

- CARRIED 

(Aid. Harcourt opposed) 


Clauses 4 & 6 . 

MOVED by Aid. Marzari 

THAT the recommendations of the City Manager, as contained 
in clauses 4 and 6, be approved. 

- CARRIED 


(Aid. Kennedy opposed) 
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Finance Matters 

(August 5, 1977) (Cont'd ) 

Antionette Lodge - 535 East Cordova 
Street - Additional Staff Requirements. 
(Clause 5) 


MOVED by Aid. Marzari 

THAT the recommendation of the City Manager, as contained 
in Clause 5 of this report, be approved. 

- CARRIED UNANIMOUSLY 


Property Matters 
(August 5, 1977) 

The Council considered this report which contains four 
clauses identified as follows: 

CI. 1: Establishing strip of City-owned lots for lane 

purposes (400 Block Prior) 
CI. 2: Strathcona Infill Housing - Extension of Option 

to Repurchase on Lot B 
CI. 3: Sale of Property - E/S 1400 Block Clark Drive and 

N/W Corner 19th Avenue & Knight Street 
Cl. 4: Lease of City-owned Property to Vancouver East 

Cultural Centre - 1885-1895 Venables 


Clauses 1-4 inclusive 

MOVED by Aid. Harcourt 

THAT the recommendations of the City Manager, as contained 
in clauses 1, 2, 3 and 4, of this report, be approved. 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

B. Offer to Lease Enclave 3 
Champlain Heights 

MOVED by Aid. Harcourt, 

THAT Council accept the offer from United Properties 
Limited to lease Enclave 3, Champlain Heights on a ninety- 
nine (99) year prepaid lease for the sum of $516,000; 

FURTHER THAT Council instruct the Project Manager, 
Champlain Heights, to continue to seek offers from time to 
time for other market enclaves at reasonable market prices 
of the day. 

- CARRIED 

(Alderman Kennedy opposed) 


C. Acquisition of Lot F, Block 279, 
D.L. 526 (2005 Cambie Street) 

MOVED by Aid. Bellamy, 

THAT the recommendation of the City Manager contained in 
his report dated July 27, 1977, be approved. 

- CARRIED UNANIMOUSLY 


D. Federal Employment Program - 
Canada Works, 1977-78 


MOVED by Aid. Har court, 
THAT 

(a) The City participate financially to a maximum City 
cost of $100,000, in Canada Works Phase II 1977-78; 

(b) The Standing Committee on Finance and Administration 
be authorized to select the proposals to be submitted 
to Canada Manpower and to establish priorities among 
the projects; 

(c) The City Engineer or his representative be authorized 
to sign the application forms and the agreement on 
behalf of the City and to make minor adjustments 
where required. 

- CARRIED 

(Aldermen Bellamy, Brown, Gerard & the Mayor opposed) 


I. Report of Standing Committee 
on Community Services, 
July 28, 1977 

The Council considered this report which contains five 
clauses identified as follows: 

CI. 1: 

CI. 2: 

CI. 3: 
CI. 4: 
CI. 5: 

Clauses 1, 2, 3, 4 and 5 

MOVED by Aid. Rankin, 

THAT Clause 1 be received for information and the 
recommendations of the Committee contained in Clauses 2, 3, 
4 and 5 be approved. 

- CARRIED UNANIMOUSLY 


Sale of Surplus City Furniture and Equipment - 

Mental Patients Association 

Ray-Cam Co-operative Centre Budget - 

CAP Cost Sharing 

Liquor Permit Applications Procedure 
Consumption of Rubbing Alcohol 
The 44 - Operation and Management 
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II. Report of Standing Committee 
on Transportation, 
July 28, 1977 

The Council considered this report which contains two 
clauses identified as follows: 

CI. 1: Transit Service for P.N.E. 
CI. 2: Joyce Transit Loop 

Transit Service for P.N.E. 
(Clause 1) 


MOVED by Aid. Kennedy, 

THAT the recommendation of the Committee contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 

Joyce Transit Loop 
(Clause 2) 


For Council action on this Clause, see page 5. 


III. Report of Special Joint Meeting 

of Vancouver & Richmond Councils, 
July 28, 1977 

Arthur Laing Bridge 
(Clause 1) 


MOVED by Aid. Harcourt, 

THAT this Clause be received for information. 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Harcourt, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Bellamy, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 

BY-LAWS 

1. BY-LAW TO AMEND BY-LAW NO. 4702, 
BEING THE BUILDING BY-LAW 


MOVED by Aid. Gibson, 
SECONDED by Aid. Rankin, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Gibson, 
SECONDED by Aid. Rankin, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 


- CARRIED UNANIMOUSLY 
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Board of Administration, October 30, 1970 ...(SUPPLEMENTARY PERSONNEL 
Clause No. 1 (Cont'd.) 

A. HOURLY PAID STAFF Jan. 1, 1970 

SINGLE RATES 

2 . Income Operations 

Children's Zoo & Pony Attendants ^ r-r.^^ 

1.50** 

Stockroom Driver I 3.02* 
Stockroom Driver II 3.17* 

* No change from 1969 wage rate 

** Wage rate adjusted May 4, 1970 to comply with 
Minimum Wage Order No. 8 (1970) 


INCREMENT CHANGES 

1 . Income Operations 

Lagoon Boating Guard 

2 . Beaches and Pools 

Cashier Attendant 

3 . Recreation Staff 

Community Centre Worker 
Community Centre Worker 
Community Centre Worker 
Community Centre Worker 
Community Centre Worker 
Playground Leader I 
Playground Leader II 



STEP 1 

STEP 2 

STEP 3 


1 .805 

1 .88 

1 .97 


1.68 

1 .75 

1 .84 

I 


1.50** 

1.65* 

II 

1.75 

2 .00 

2 .25* 

III 

2 .50 

2 .75 

3 .00* 

IV 

3 .50 

4 .00 

4.50* 

V 

5 .00 

5 .50 

6.00* 


1 .54 

1 .59 

1 .67 


2 .09 

2 .19 

2 .29 


B. WEEKLY, BI-WEEKLY OR MONTHLY PAID STAFF 

Supervisor (Ponies & Children's Zoo) $395.00 
Manager (Golf Clubhouses) 139.00 
Resident Caretaker Marina (44 hr . wk . ) 227.00 
Night Pool Patrol 131.00 

Resident Caretaker Picnic Area $60 per month plus house* 

Gun Loader $50 per month plus house* 

Lockup (English Bay Bathhouse) $25 per month* 

Wading Pool Service $50 per month* 

STEP 1 STEP 2 STEP 3 STEP 4 STEP 5 * 
Playground Driver $369 $387 $403 $422 $440 

(per month) 

* No change from 1969 wage rate 
** Wage rate adjusted May 4, 1970 to comply 
with Minimum Wage Order No. 8 (1970) 

The Comptroller of Accounts reports that the additional 
increased wage costs are available within the Park Board 
1970 Budget . " 


Your Board RECOMMENDS that the foregoing recommendations of 
the Director of Personnel Services be adopted. 
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MOTIONS 

A. Establishment of Land for Lane 
Purposes (400 Block Prior Street) 

MOVED by Aid. Rankin, 
SECONDED by Aid. Kennedy, 

THAT WHEREAS the City of Vancouver is the registered owner 
of Lots 30 and 31, except the north 6 feet. Block 103, D.L. 196, 
Plan 196; 

AND WHEREAS it is deemed expedient and in the public 
interest to establish a portion of the above-described lands 
as lane; 

THEREFORE BE IT RESOLVED THAT the south 4 feet of the 
north 10 feet of Lots 30 and 31, Block 103, D.L. 196, Plan 196, 
the same as shown outlined red on plan proposed by Noel E. Peters, 

B. C.L.S., dated June 6, 1977, and marginally numbered LF 8290, a 
print of which is hereunto annexed, be and the same is hereby 
established for lane purposes and declared to form and constitute 
portion for lane. 

- CARRIED UNANIMOUSLY 


B. Closing, Stopping Up, Conveying 
to Owner & Consolidation (N/S 
Broadway, West of Brunswick Street) 

MOVED by Aid. Rankin, 
SECONDED by Aid. Kennedy, 
THAT WHEREAS 

(1) The City of Vancouver is the owner of all the streets 
and lanes lying within the limits of the City of 
Vancouver; 

(2) The South 10 feet of Lot 9, Block 54, District Lot 
200A, Plan 197 was established for road purposes 
when it was planned to widen this portion of 
Broadway; 

(3) All the widening for Broadway has been acquired from 
the south side of Broadway; 

(4) The south 10 feet of said Lot 9 is no longer required 
for highway; 

THEREFORE BE IT RESOLVED THAT the South 10 feet of Lot 9 
(now highway). Block 54, District Lot 200A, Plan 197 be closed, 
stopped up and conveyed to the owner of the remainder of said 
Lot 9; and 

FURTHER BE IT RESOLVED THAT the two portions of said Lot 9 
be consolidated to form one parcel. 

- CARRIED UNANIMOUSLY 


1. Shopping Carts 

MOVED by Aid. Kennedy, 
SECONDED by Aid. Gerard, 

THAT WHEREAS the use of shopping carts in many cases is 
abused by customers removing the carts from the vicinity of 
the business premises; 

AND WHEREAS abandoned carts constitute a waste and an 
eyesore and replacement costs are passed on to the consumer; 

cont'd. . . . 


Special Council, August 9, 1977 


MOTIONS (cont'd) 

Shopping Carts (cont'd) 

THEREFORE BE IT RESOLVED THAT a By-law be submitted, 
similar to a By-law in effect in the City of Edmonton, in 
an effort to deter persons removing carts from the vicinity 
of business premises. 

(Approved in Principl 
Only) 

MOVED by Aid. Rankin, 
SECONDED by Aid. Harcourt, 

THAT the foregoing motion be approved in principle and 
referred to the Director of Legal Services to prepare the 
appropriate By-law with report to Council as necessary. 

- CARRIED UNANIMOUSLY 


2. Proposed Development at 
2nd Avenue and Wallace 

Aldermen Kennedy and Bellamy proposed a motion with 
respect to the proposed developments at 2nd Avenue and 
Wallace, but agreed to a change of wording as follows as 
proposed by the Mayor: 

MOVED by Aid. Kennedy, 
SECONDED by Aid. Bellamy, 
THAT 

(a) Council advise the Director of Planning it has no 
objection to his issuing the development permits 
for the Penta and Dunbar projects at 2nd Avenue and 
Wallace; 

(b) The Director of Planning report further on the 
Greater Vancouver Housing Corporation project at 
2nd Avenue and Wallace taking into account the 
various concerns expressed at the Public Information 
meeting on July 28, 1977, including design of the 
project, land use and potential traffic problems. 

The Mayor directed that (a) and (b) above be voted upon 
separately. The record is as follows: 

(a) - CARRIED with Alderman Bellamy opposed 

(b) - CARRIED UNANIMOUSLY 


3. Alderman Kennedy - 
Leave of Absence 

MOVED by Aid. Gerard, 
SECONDED by Aid. Rankin, 

THAT Alderman Kennedy be granted leave of absence from 
August 21, 1977, to September 12, 1977. 

- CARRIED UNANIMOUSLY 


The Council recessed at approximately 3:50 p.m. to 
reconvene in 'In Camera' in the Mayor's Office. 


The foregoing are Minutes of the Regular Council Meeting 
of August 9, 1977, adopted on August 23^,] 1977. 
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(WORKS: Al-1) 


WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 


RECCMMENDATIONS : 


1 . Closure of Lane South of 6th Avenue between Fir Street and Pine Street 
Abutting Lot 14. Block 289. D.L. 526. Plan 590 

Ihe City Engineer reports as follows : 

"The owner of Lot 14, Block 289, D.L. 526, Plan 590 has applied to purchase 
the portion of lane at the rear of this lot. Owing to the development of the 
block, a lane is not required. 

I RECOMMEND that the north 10 feet of Lot 14, Block 289, D.L. 526, Plan 590, 
be closed, stopped up and conveyed to the abutting owner of Lot 14 subject to 
the following conditions: 

(a) The applicant to pay $4,250.00 in accordance with the recommendation of 
the Supervisor of Properties. 

(b) The portion of lane so closed to be consolidated with the abutting Lot 14." 

The City Manager RECOMMENDS that the foregoing recommendation of the City 
Engineer be approved. 

2. Closure of Portion of the Lane South of 69th Avenue West of Ash Street - 
Adjacent to Lot 20, Block 21 (Plan 2399) and Lot 20, Block 22 (Plan 2868), 
Block D. District Lots 319. 324 and Part of 323 

The City Engineer reports as follows : 

"On June 28, 1977, Council approved the lease of City-owned land on the 
west side of Ash Street between 69th Avenue and S.W. Marine Drive to the 
Greater Vancouver Housing Corporation for 60 years subject to the consolidation 
of the adjacent lands. As a lane outlet will be provided out to 69th Avenue, 
the portion of the existing lane at the rear of Lot 20 is no longer required. 

I RECOMMEND that all those portions of the lane south of 69th Avenue, 
west of Ash Street, dedicated by the deposit of Plans 2399 and 2868 shown 
hatched on the attached plan marginally nimibered LF 8129, be closed, stopped 
up and title taken thereto and the lane so closed subdivided with the abutting 


The City Manager RECCMMENDS that the foregoing recommendation of the City 
Engineer be approved. 


lands . 


II 


******* 
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BUILDING & PLANNING MATTERS 


RECOMMENDATION ; 

i. Grandview-Woodland N.I. P. Appropriation of Funds: 
The Children's Place Child Care Centre 

".he Director of Planning reports as follows: 

"On July 12, 1977 Council approved the Grandview-Woodland Concept Plan 
which included an allocation of $90,500.00 for improvements to social 
services in the area. The Concept Plan identified the provision of 
equipment for child care centres as a priority in this category of N.l.P. 
expenditures. The purpose of this report is to recommend the appropria- 
tion of funds for the purchase of equipment for the Children's Place 
Child Care Centre. 

The Children's Place, presently operating at 1803 East 1st Avenue, offers 
a pre-school program for children from the area who need individual atten- 
t--on to assist in their mental, physical and emotional development. 
Operating funding through the Social Planning Department of the City of 
Vancouver is currently secured until October 1977. Ongoing funding and 
potential expansion of this service is given high priority by the Social 
Planning Department, which is presently negotiating with provincial authori- 
ties fcr future financial support for The Children's Place. Funds are 
in-mediately needed for play equipment to assist in the development of 
the children already enrolled at the Centre. 

A newly established toy lending library operating from the Britannia 
branch of the public library lends toys and equipment to local child 
cere centres for short periods of time, thus reducing the need for In- 
dividual centres to purchase equipment and providing variety for the 
children. Due to the nature of the service provided by The Children's 
Place, equipment is required on an ongoing basis and the toy lending 
library cannot meet this need. Although the Grandview-Woodland N.l.P. 
Committee supports the concept of the toy lending library and intends 
to allocate funds at a future date to enhance the library's collection 
of equipment, the Committee considers the provision of special equipment 
fcr The Children's Place to be an appropriate N.l.P. expenditure. In 
rfie event that The Children's Place becomes unable to continue operation 
due to lack of funding, the equipment would be added to the stock of the 
toy lending library and thereby made available to other child care centres 
in the area. C.M.H.C. has been advised of this proposal and concurs with 
the recommendation for funding of this project. The equipment require- 
ments for The Children's Place are listed in the Appendix to this report; 
the total cost is $2,140.00. 

The Director of Planning RECOMMENDS that Council approve the expenditure 
of $2,140.00 from the impl anentation stage of the Grandview-Woodland N.l.P. 
(Social Services) for the purchase of equipment for The Children's Place 
Child Care Centre, costs to be shared as follows: 

C.M.H.C. = $1070.00 

Province of B.C. = $ 535.00 
City of Vancouver = $ 535.00" 

he City Manager RECOMMENDS that the recommendation of the Director 
f Planning be approved. 


2. Kitsilano Neighbourhood Improvement Program: 
Bayview School Grounds Improvement 

Director of Planning reports as follows: 

0ns of the main priorities of the Kitsilano Neighbourhood Improvement Program is 
the improvement of existing recreational facilities in the area, especially those 
facilities used by children and senior citizens. It is felt that improving the 
grounds of the schools in the areas provides the primary opportunity for providing 
these types of facilities. To this end. City Council has already approved 
$30^043 for improvements to the Hudson School grounds (September 21, 1976), 


Cont'd 
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C lause 2 Cont'd 

$35,000 for the Tennyson School grounds (May 10, 1977) and $10,700 for a portion 
of the Gordon School grounds (May 24, 1977). Bayview School is the only one 
remaining in Kitsilano which has had no improvements made to the school ground 
through N.I. P. 

On June 15, 1977 and June 29, 1977, the Kitsilano Citizen's Planning Caimittee 
.reviewed a proposal for iirprovenents to the Baj.'view School grounds (shown in i^>pendices 
A and B) . This proposal had been prepared by a groim working on a Canada Works 
grant on behalf of the Bayview Home and School Consultative Committee. This 
gro'jp received cost estimates for the project from the School Board. They also 
received School Board approval for the project. The Kitsilano Citizen's Planning 
Coramittee were impressed with the proposal and recommended that N.I.P, funds be 
allocated to it. They noted that this project would put Bayview School on par 
with the other schools in terms of N.I. P. expenditures and would provide much 
needed facilities in this portion of Kitsilano, 

The School Board cost estimate for this project was $61,235, comprised of $31i612 
for materials and $29,623 for labour (detailed in Appendix A). The group with the 
Canada Works grant working on this project will be able to do most of the labour. 
T.'iiirefore, the cost can be reduced to that required for materials and a small 
aiiio.jnt for specialized labour (e.g. painting of the mural and heavy equipment 
operators for moving of earth). The total estimated cost is therefore reduced to 
$35,000 ($31,612 for materials and $3,388 for labour). 

The Kitsilano Site Office Coordinator and C.M.H.C. have reviewed this project 
and recommend approval . 

Tha cost sharing on this project would be as follows: 

City $ 8,750 

Provincial $ 8,750 
Federal $17,500 

It is therefore recommended that: 

City Council approve the expenditure of $35,000 (thirty-five 
thousand dollars) from the Kitsilano Neighbourhood Improvement 
Program budget (Recreational facilities category) for improvements 
to the Bayview School grounds as outlined in Appendices A and B." 


The Ci"-y Manager recommends that the recommendation of the Director of Planning be 
approvi>d. 


3. Building Lines: 1. Broadway, north and south sides from 

Cambie to Prince Edward Streets; 

2. Point Grey Road, both sides, from Wallace 

Street to Alma Road; 

3. Douglas Crescent, both sides, from Wolfe 

Avenue to Oak Street and Wolfe Avenue, 
both sides, from Douglas Crescent to 
16th Avenue 

The Director of Planning reports as follows: 

'Recommendations have been received from the City Engineering Department, 
requesting amendments to Zoning and Development By-Law No. 3575 whereby 
the building Vines on both sides of Broadway from the east side of Quebec 
Street to Prince Edward Street be revised; that the Point Grey Road building 
line from Wallace to Alma Road be deleted; and, finally, that the building 
lines on Douglas Crescent, from Wolfe Avenue to Oak Street and on Wolfe 
Avenue, from Douglas Crescent to 16th Avenue, be deleted also. 

CITY ENGINEERING DEPARTMENT 

Item 1 - Amendments to the building lines on Broadway from Cambie to Prince 
Edward Street (established July 13, 1936): 
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The Deputy City Engineer, in a memorandum dated April 5, 1977, corriments as follows: 

'In recent years dedication of strips on the south side of Broadway has now 
provided a street of sufficient width to meet the requirements of the exist- 
ing building line from the east side of Quebec Street to Prince Edward Street 
save and excapt between Main Street and Kingsway. The amount of widening 
required in this block is somewhat less than the area now affected by the 
existing building line. Extra width is required on the north side between 
Kingsway and Scotia Street in order to provide a left turn bay. This makes 
the present building line on the north side of Broadway from the east side 
of Quebec Street to Prince Edward Street redundant. 

At present there are two owners who wish to develop their sites that are 
affected by the present building line.' 

Item 2 - Point Grey Road building line - Wallace Street to Alma Road (established 
June 6, 1941): 

The Deputy City Engineer, in a memorandum dated April 21, 1977, comments as follows: 

'The Municipality of Point Grey established a building line for both sides of 
Point Grey Road from Wallace Street to Alma Road. The building line was to be 
50 feet on either side of the centre line. 

Present planning is for this portion of Point Grey Road to remain 66 feet in 
width. This now makes the existing building line redundant.' 

Item 3 - Building Line - Douglas Crescent - Wolfe Avenue to Oak Street (established 
1928): 

The Acting Assistant City Engineer (Traffic), in a memorandum dated June 8, 1977, 
comm'snts as follows: 

'The need for the above building line has recently been reviewed and it has been 
concluded that it should be cancelled. 

These streets were part of a proposed crosstown route using 19th and 22nd Avenues 
east to Boundary Road. Such a route is no longer part of the major street plan 
and 16th Avenue is the east-west route in this area. 

In view of the current traffic system, physical conditions between Oak and 
Hemlock, probable future traffic volumes, a 4-1 ane pavement (secondary arterial) 
will be adequate. Hence, the additional street allowance provided for via the 
building'line is not required.' 

ANALYSIS 

The Planning Department recommends that the necessary amendments to Schedule E 
(Building Lines) of Zoning and Development By-Law No. 3575 be approved in accordance 
with the requests from the City Engineer. The easterly portions of the building 
lines on both sides of Broadway would be deleted to reflect the reduced requirements 
for street widening. The present building lines, extending from Cambie to Prince 
Edivard Streets, would be amended to extend only from Cambie to Quebec Streets. A 
new building line would be established on the north side of Broadway between Main 
and Scotia Streets only to provide for a left turn lane which is needed in this 
section of Broadway. (See Appendix A for Plan of proposed building line). 

In view of changing traffic planning, approval should also be given to the 
Hpletion of those building lines on Douglas Crescent, Wolfe Avenue and Point Grey 
Rojd from Wallace Street to Alma Road. The Point Grey Road building line was 
established to provide for a continuous beach drive while the other two building lines 
were created at the time of the Bartholomew Plan in 1928. Park acquisition and 
chancing traffic patterns have negated the requirement for these three building lines. 

RECOf-'MENDATION: The Director of Planning recommends the following: 

1. That the Director of Planning be instructed to make application to amend 
Schedule E (Building Lines) of Zoning and Development By-Law No. 3575 
whereby : 
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( Clause 3 Cont'd) 

A. The existing building lines along the north and south sides of 
Broadway will extend from Cambie Street to Quebec Street only 
and that a new building line be established on the north side of 
Broadway from Main Street to Scotia Street as shown in attached 
Appendix A; 

B. The building lines along Point Grey Road, both sides, from Wallace 
Street to Alma Road be deleted; 

The building lines along Douglas Crescent, both sides, from Wolfe 
Avenue to Oak Street and Wolfe Avenue, both sides, from Douglas 
Crescent to 16th Avenue, be deleted. 

2. That the whole matter be referred direct to a Public Hearing." 

The City Manager RECOMMENDS that the foregoing recommendations of the 
Director of Planning be received and the whole matter referred direct 
to £. Public Hearing. 


INFORMATION : 

4. United Grain Growers Proposal - 
North Foot of Rogers Street 

The Director of Planning reports as follows: 
"BAC'<GROUND 

Since 1973 City Council has expressed particular interest in development on 

the 3urrard Waterfront with a view to obtaining public access and the ability for 

the public to view the port operations as development occurred. 

On June 21, 1977 Council considered a report from the Director of Planning 
concerning a Development Application by United Grain Growers to expand their 
facilities at the north end of Rogers Street. Council agreed with the decision 
of tne Director of Planning that the development be approved subject to a number 
of conditions to permit the alteration of the land configuration (landfill) at 
the north end of the east side of Rogers Street, the construction of 22 new bins, 
a shipping house, transfer galleries, car dumper, tracks and the extension of 
the existing shipping galleries. 

In his report the Director of Planning noted that he did not view the above 
locacion to be a good place for the provision of public access because of the 
complexity of the operation of the grain elevators, the noise, dust and general 
hazai^d to safety. However, during Council discussions it was noted that there 
was potential for a street end park at the north end of Rogers Street if certain 
arrangements could be made. 

On the question of public access Council therefore resolved- 

'THAT the Director of Planning report back on the feasibility of developing 
the north end of Rogers Street as a look-out park.' 

This report summarizes the discussions which have occurred regarding a possible 
look-out park. 

MEETING 

on June 24, 1977 a meeting was held between the consultant architect for and a 
representative of United Grain Growers, the Supervisor of Properties and the 
Director of Planning to discuss a proposal for development of public access on 
the north foot of Rogers Street. It was agreed that in order to provide a look-out 
park it would be necessary to totally fill the north end of Rogers Street between 
Unitid Grain Growers property on the east and the B.C. Sugar Refinery property 
cr, the west. A map showing the required landfill is attached as Appendix I. 

However, a variety of concerns were noted at the meeting and as a result the 
Director of Planning has concluded that the development of a look-out park at 
this location is not possible at the present time. These concerns can be 
summarized as follows: 
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(Clause 4 Cont'd) 
(a) Existing Leases 

The City has had a longstanding lease arrangement with the Defoe Machine 
Shop which has leased a portion of the west one-half of Rogers Street for many 
years and operates a boat repair facility. The United Grain Growers 
representatives reported that Defoe has been approached with a view to relocating 
his floats and boat storage areas slightly to the west to meet Ministry 
of Transport's navigation regulations and to see if the Defoe lease could be 
bought out so that the street end could be filled. United Grain Growers 
and Defoe were unable to achieve a satisfactory agreement. 

(b) l^ental Terms 

In discussion of the proposed lease agreement with the City with respect 
to the use of the east one-half of Rogers Street for fill purposes, the 
United Grain Growers representatives stated that the rental price for the 
use of the City property as proposed by the Supervisor of Properties was 
too high. 


(c) Services < 

The storm sewer located in the Rogers Street alignment would have to be 
axtended to the north end of any new Rogers Street extension at a very 
substantial cost. 

(d) Timing 

It was noted that the City would have to give notice of one year to Defoe's 
Machine Shop if they wished to have him leave and enable him to vacate 
■■:he property. 

The United Grain Growers representatives felt that this would unduly 
delay their plans while the City's representative felt it would be 
inappropriate to cancel Defoe's lease in order to allow the filling 
of Rogers Street which is not a priority. 

It was also noted that as the fill would affect the B. C. Sugar 

Refinery property to the west, they would also have to be involved 

in discussions. These discussions would further delay the United 

Grain Growers development. ? 

(e) F unds 


There are no City funds available to pay for the sewer and road 
extension, bulkheading the viewing area and landscaping and United 
Grain Growers are not prepared to bear these costs. 

In summary, on the basis of United Grain Growers inability to reach an agreement 
with the Defoe Machine Shop, the perceived high rental cost suggested by the City 
for US2 of the east half of Rogers Street, the low priority of the potential 
street end park, and the desire of United Grain Growers not to delay their- 
development, the development of a look-out park on Rogers Street end is not 
feasible . It was agreed that United Grain Growers would submit amended drawings 
deleting the proposed extension and filling of the east one-half of the 
Rogers Street end. 

The dm-rjnded drawings were submitted to the Planning Department on June 29, 1977 
with the development permit being issued on July 11, 1977. " 

"ne City Manager submits the foregoing report of the Director of Planning for 
t...^- INFORMATION of City Council. 
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RECOMMENDATION; 

5 . Lane Dedication in Fairview Slopes 


The Director of Planning reports as follows: 

■A review of the (FM-1) Fairview Multiple Dwelling District Schedule has 
been undertaken in view of a number of representations concerning 
provisions of this District Schedule regarding dedication of land for 
lane purposes. It has been concluded that an amendment to Section l.C. 
Floor Space Ratio is appropriate. 


Background 

On November 30, 1976 the (FM-1) Fairview Multiple Dwelling District was enacted 
by By-Law No. 5039, being a By-Law amending Zoning and Development By-Law No. 3575. 


Analysis 

The Fairview Slopes area is presently inadequately serviced with secondary access 
to sites as few dedications have been made for City lane development. In furthering 
the provision of lane dedications. Section l.F. of the (FM-1) Fairview Multiple 
Dwelling District Schedule states: 

'Application for development of a site which does not abut a lane 
shall be required to dedicate to the City up to a maximum of 10 feet 
at the rear of the site for lane purposes, as determined by the 
City Engineer. ' 

The current policy of floor space ratio calculation is based on the original parcel 
of land (prior to lane and/or street dedication) up to and including that time 
when dedication is required. For all subsequent Development Permit Applications, 
the floor space ratio calculation is based on the reduced site area (i.e. original 
parcel exclusive of land dedications). The above noted regulation causes no 
problem when it is proposed to develop the site to it's full development 
potential and dedication for civic purposes has not yet been secured. A 
problem does arise, however, when proposed development is not equal to the full 
development potential since all subsequent applications to redevelop the site 
are dealing with a reduced site area. This clearly encourages wholesale 
redevelopment of sites in the Fairview Slopes area at the time when land is 
dedicated for lane purposes. Similarly, this situation discourages minor 
alterations to existing structures or a change of use, both of which require 
lane dedication under a Development Permit Application. 

This was not the intent of the (FM-1) Fairview Multiple Dwelling District and 
contradicts the policies for this area adopted by Council. 

The appropriate amendment to the (FM-1) Fairview Multiple Dwelling District 
Schedule would permit measurement of floor space ratio based on a site area 
calculated to the rear property line of the site where no dedication has been 
obtained for lane purposes or to the ultimate centre line of the lane where 
dedication for such purpose has been obtained. This amendment would also permit 
comparable, equitable floor space ratio calculations for future development on 
properties within Fairview Slopes which have previously dedicated land for lane 
purposes. 

The recommended amendment would be achieved by amending Section l.C. Floor Space 
Ratio, inserting the following as the second paragraph thereof: 


In computing the floor space ratio, site area shall be measured to 
the rear property line on sites where there has been no dedication 
for lane purposes or to the ultimate centre line of the lane on 
sites where land has been dedicated for lane purposes. 
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2 . Training Course - 

Air Pollution Control Officer 

The Director of Permits & Licenses reports as follows: 

"A school to train air pollution control personnel in the 
techniques of evaluating plume densities has been established 
by the State of Washington, Department of Ecology. Our air 
pollution control officers received their training in this 
field on the job many years ago. The equipment used at that 
time was designed and built by City staff but is no longer 
usable . 

The air pollution control officers are required to evaluate 
smoke emissions as part of their daily duties and on occasion, 
are required to give evidence of their findings in court. 
In my opinion, they should be in a position to state that 
they have recently attended a training course in this field 
and hold a certificate from a recognized training school . 
For this reason I strongly recommend that Mr. J. Urwin, one 
of our four air pollution control officers, be authorized 
to enroll in the course offered by the State of Washington. 
The course consists of a one day theory session followed 
later by one or two days training in the field. The cost 
to the City for the theory session would be $15.00 registra- 
tion fee plus travelling expenses estimated at $75.00 and up 
to two days leave of absence with pay. It is not felt that 
the field training is required at this time. This cost is 
insignificant compared to what it would cost to construct or 
purchase the equipment necessary to produce plumes of known 
density for evaluation purposes. The course is being given 
at the Department of Ecology, Redmond, Washington, and the 
necessary funds are available in the Departmental budget. 

RECOMMENDED that authority be granted under Regulation 45-10 
for Mr. Urwin to enroll in the air pollution training course 
at the Department of Ecology, Redmond, Washington, at an 
estimated cost of $90.00 chargeable to Account 5701/25 and 
that he be granted up to two days leave of absence with pay." 

Your Board RECOMMENDS that the above report be adopted. 

3. Auto Allowance - Mrs. P. Watkins, 
Health Department. 

The Director of Finance reports as follows: 

"The Acting Social Service Administrator advises that due to 
organizational changes, Mrs. Watkins will be using her auto 
daily and has requested that she receive a monthly auto 
allowance, effective November 1, 1970, to replace her present 
allowance of 11<: per mile. 

It is recommended therefore that Mrs. P. Watkins, Health 
Department, be granted a monthly auto allowance effective 
November 1, 19 70." 

Your Board RECOMMENDS that the above recommendation of 
the Director of Finance be adopted. 
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RECOMMENDATION: The Director of Planning recommends the following: 


That the Director of Planning be instructed to make an 
application to amend Section l.C. Floor Space Ratio of 
the (FM-1) Fairview Multiple Dwelling District in 
accordance with this report and that the whole matter 
be referred direct to a Public Hearing. " 


The City Manager RECOMMENDS that the foregoing recommendation of the Director 
of Planning be approved. 
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FIRE AND TRAFFIC MATTERS 


RECOMMENDATION 

1 . Parking Exemption Permits 


The City Engineer reports as follows: 

"On April 5, 1977, Mayor Volrich, in response to a request for free 
parking meter privileges from Mr. Azad, Associate Deputy Minister of Labour, 
directed the City Engineer to prepare a report to Council on the matter of 
Parking Exemption Permits, 

This report is presented in accordance with the Mayor's request. 

The Parking Meter By-law and the Street and Traffic By-law permit 
certain vehicles to be exempted from parking time limits on City streets. 
These by-laws cover standard exemptions for emergency. City owned, and Police 
vehicles and other classes of vehicles as designated by Council. 

History 

The parking exemption permit system was originally devised to provide 
a simple method of handling parking fees for City employees who were authorized 
to use their vehicles on City business by avoiding the onerous paperwork that 
would otherwise be necessary to reimburse them. It is also a means of providing, 
in special cases of need, for severely handicapped persons. Over the years, 
however, the system was expanded to include provision for Federal and Provincial 
Government agencies. 

Because of this growth, a substantial amount of staff time was required 
for administration and it became increasingly difficult *to exercise effective 
control over the use made of the permits by the non-City government agencies. 
As a result, the system was abused and the permits were frequently used for all- 
day parking. This abuse prompted many complaints, particularly from store owners, 
that the proliferation of exemption permits was having a detrimental effect on 
normal business activities. 

Following a review of the matter. City Council, in February 1964, 
discontinued the system and again adopted a policy of providing exemption permits 
only to City employees on City business and, in special cases of need, to 
severely handicapped persons* The question of special parking privileges for 
senior Government agencies was not raised again until April 1975, following 
the takeover by the Provincial Government of certain civic functions such as 
Welfare. 

Following consideration of the briefs by Provincial Departments and of 
staff reports presented in three separate meetings in April and May 1975, Council 
in its resolution dated May 13, 1975, re-affirmed its long-standing policy and 
voted unanimously to exclude Provincial and Federal Government agencies from the 
parking exemption permit system. Council did, however, grant exemption status 
to the newly created and independently operated Vancouver Resources Board. This 
special provision was granted on the basis of a three hour maximum daily limit 
and an annual fee of $50.00 per permit. 

Since the May l3th resolution, the Parking Kxemption Permit system has 
remained unchanged and permits issued by t\w Engineering Department in the yp/jro 
1975, 1976 and 1977 have, been granted to Llio fol lowing: 

(1) City employees on City business 

(2) Vehicles used in the transportation of severely handicapped 
persons 

(3) Vehicles of the Vancouver Resources Board on the basis of a 
three hour limit and a $50.00 annual fee per permit. 
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Present Situation 

In September 1976, the City's Parking Meter Checker Program commenced 
operation, with the result that the enforcement level in metered curb parking 
areas was greatly increased. This increased enforcement has resulted in the 
issuance of a greater number of tickets to Government vehicles and has again 
proiq>ted requests for exemption privileges from many Government agencies. To 
date, requests have been received from the Department's of Labour, Agriculture, 
Indian and Northern Affairs and Manpower and Immigration, the Ministry of 
Transport, Unen^loyment Insurance Commission and the Office of Public Trustees. 
In addition, the Public Utilities (B. C. Hydro, B. C. Telephone and Central Heat) 
have requested that their exemption privileges as defined in the "Street and 
Traffic By-law" be expanded by removing the limitation that their exemption 
applies only while engaged in works of necessity on the City streets. 

The matter has now been reviewed in the light of these requests and 
relaxation of the present policy is not recommended. The only Government 
vehicles considered exempt, as provided in the By-laws, are those vehicles which 
are engaged in policing functions. These include City Police, Customs Investi- 
gations, Provincial Sheriffs, R.C.M.P. and Penitentiary Services. 

To appreciate the problems which could be created if exemption decals 
were granted to Provincial and Federal Government agencies and Public Utilities, 
an estimate of the number of vehicles requiring exemptions must be made. For 
example, the Vancouver Resources Board has approximately 1400 en^loyees and 
they have about 40 exemption permits. Similarly, the City has approximately 
5800 employees and about 450 exenq>tion decals. Presently, there are about 7000 
Provincial and Federal Government employees in the downtown which would require 
an estimated 250 to 600 exemption permits. If permits were granted to these 
senior government employees, the short-term curb parking supply would be 
substantially reduced. 

In addition to this loss of short-term parking, consideration must also 
be given to the potential loss in meter revenue. If each of these permits were 
used to provide only one hour free meter parking per day, the City's estimated 
loss in meter revenue would be between $13,000 and $31,000 yearly. Also, to 
administer such an exen^tion system properly, about one month additional staff 
time would be required each year. This cost, together with the loss in meter 
revenue would have to be recovered by charging for the exemption privileges. 

There seems no valid reason why the senior governments should be 
pyptnp t-pH from parking charges, as they do not exeunt the City from any of their 
taxes such as the sales tax or gasoline tax. Even if the Government were charged 
for exeiq>tion privileges, it would not be possible to control adequately the 
length of time parked. There is no means of ensuring that some of the permits 
would not be abused for the purpose of all-day parking and, it would not therefore 
be possible to establish an exemption permit fee which would reflect the total 
time used. The net result would be that the short-term parking supply would be 
reduced and revenue would be lost. 

The Public Utility exemption privileges provided under the Street and 
Traffic By-law and under the Parking Meter By-law are extended to allow free 
access to utility equipment located on the street allowance, under special 
agreement with the City. In line with this intent. Public Utility vehicles are 
exen^t only when engaged in work on their installations within City streets. 
Vehicles being used for off-street work such as routine installations or repairs 
are not considered exempt. If the utility privileges are expanded to include off- 
street work, it could be argued that private coiq>anies providing similar services 
(e.g. plumbers and electricians) should also be granted similar exemptions. 
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The Parking Meter By-law could define more clearly, as does the Street 
and Traffic By-law, the provision to exempt Public Utility vehicles used in 
work within the street. Therefore, it is recommended that the required changes 
be made in the Parking Meter By-law so that both by-laws are the same. 

RECOMMENDATIONS 

The City Engineer RECOMMENDS that: 

A. Council re-affirm its present Parking Exemption Permit policy: namely 
that parking exemption privileges be provided only to City employees 
on City business and to severely handicapped persons. 

B. The Director of Legal Services in co-operation with the City Engineer 
submits an amendment to the Parking Meter By-law to more clearly define 
the exemption provisions related to "Public Utility" vehicles." 

The City Manager RECOMMENDS that the above recommendation of the City 
Engineer be approved. 


CONSIDERATION 

2 . Sidewalk Cafe Operations - 12 Caesars Restaurant 


The City Engineer reports as follows: 

"In 1975, City Council gave formal approval for a number of sidewalk 
cafe operations in the City. These operations were approved on a two-year 
trial basis and formalized by means of license agreements with the City. Many 
of the operators of sidewalk cafes reapplied this year and their applications 
were approved by Council on May 24, for a continuing year to year operation 
subject to the terms of the license agreement. 

An application by the 12 Caesars Restaurant at 595 Hornby Street to 
operate a sidewalk cafe year-round was denied since the cafe encroachment onto 
the sidewalk did not leave the sidewalk width considered necessary for pedestrian 
movement . 

Since the year-round operation was denied, the 12 Caesars has 
requested permission to again operate during the summer with a reduced encroach- 
ment width. Since the cafe will be a seasonal operation, and the width has been 
reduced, the City Engineer is prepared to recommend approval subject to the 
conditions of the license agreement. These conditions call for immediate removal 
of the cafe should its existance create problems for pedestrian movement. 

Accordingly, it is recommended that the sidewalk cafe operation for the 
12 Caesars Restaurant at 595 Hornby Street be approved, on a year-to-year license 
agreement, subject to the approval of the City Engineer and the Director of Legal 
Services, with the Supervisor of Properties determining the rental each year." 


In view of the reduced sidewalk width available and the problems 
this might create particularly for the disabled, the request is sub- 
mitted for Council's CONSIDERATION. 


FOR COUNCIL ACTION SEE PAGE(S) 
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RECOMMENDATION 


1 . Civic Theatres - Monthly Schedule Events 


The flanager of Civic Theatres reports as follows: 

"In makin^r up the Budget Estimates for 1977 an amount of $6,936 wae ^proved. 
However, no provision was allowed for extra costs associated with the inclusion 
of the Orpheum, 7% Provincial Sales Tax, increased postage and other cost 
items. 

The proper amount which should have been allowed was $12,188. 

V/e request and recommend authorization of additiosaal funds in the amount of 
$5»232 for Account 62II/13 to provide n^pessary funding of the monthly schedule 
of ovents for the balance of the year. 

The Comptroller of Budgets and Research advises that, if this 
report is approved, the source of funding will be Contingency 
Reserve. 

The City Manager RECOMMENDS that the foregoing recommendation 
of the Manager of Civic Theatres be approved. 


CONSIDERATION 

2. Blazers; Information Centre Staff 


The City Clerk reports as follows: 

"I would like to have Council's approval for the purchase 
of two blazers for the City Hall Information Centre. A recent 
survey of information centres located in City Halls across Canada 
has shown that 4 out of 5 Cities operating Information Booths have 
uniformed personnel (Ottawa, Calgary, Regina and Toronto have 
uniformed personnel while Brandon has not) . These blazers will 
help to identify our staff as they conduct tours through City Hall 
and when they escort visitors to the East Wing. It should be 
noted that the building service workers operating the elevators 
are uniformed. 

In 1974 a similar request was rejected by Council. 

The cost of these two blazers is approximately $161.00 and 
funds can be made available from the City Clerk's Departmental 
Budget if this expenditure is authorized by Council. 

The City Clerk recommends approval of this report." 

The City Manager submits the foregoing for the CONSIDERATION 
of Council. 

3. National Organization for the Reform of Marijuana Laws 
of Canada - NORML Canada 

The Director of Social Planning reports as follows: 

"This report is in response to a request from NORML Canada's 
request for use of the Harbour Park area for a membership rally. 
This report is being submitted direct to Council to meet the 
proposed date of the rally. 


Cont'd. 
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NORML CANADA Is an organization for the reform of marajuana laws In Canada. 
They appear to be a responsible group whose statement of position and policy 
confirms their serious purpose. They say that they are firmly against 
the use of drugs, Including marajuana. However, they favour reform of the 
marajuana laws. They claim 200 members In this area and hope to present 
speakers and music In Harbour Park to attract members to their cause. 
It Is estimated that about 1,000 to 2,000 people will attend. 

Discussion with the City Engineer Indicated that a concentration of people 
of that size In that area could congest traffic heading Into Stanley Park. 
The Supervisor of Properties points out that such an event could create 
some problems for boat owners who are berthed near by. Inspector Bailey, 
Staff Sergeant Brown and Mr.Fladell met with Mr. Baker of NORML Canada 
to discuss the situation. They agreed that potential problems Included 
amplified music that would disturb nearby residents. 

Alternative sites were considered and the suggestion made that the event 
move Into an Indoor space, such as the Commodore Ballroom which would not 
Involve civic jurisdiction and would also assure that a peaceful and 
positive program would go forth In keeping with the alms of the organization. 
Mr. Baker of NORML said this was agreeable to his organization but that they 
did not have any funds for rental and had expected a civic site would be 
cost free. Policing costs at the Harbour Park site for the event are 
estimated at $3,000. The Commodore Ballroom Is available for $450. 

The Director of Social Planning RECOMMENDS: 

THAT a civic grant of $450 to NORML - Canada for 
rental of the Commodore Ballroom on Sunday afternoon, 
August 14, 1977, be approved." 


The Comptroller of Budgets and Research reports that if this 
grant request is approved, the source of funds will be Contingency 
Reserve. 

The City Manager submits the foregoing report of the Director of 
Social Planning for Council's CONSIDERATION. 

RECOMMENDATION 

4. Park Board Radio Communications System Expansion 

The Superintendent of Parks and Recreation reports as follows: 

"A review of the Park Board mobile radio system has been done 
and the following conclusions reached: 

A. The existing radio system is generally old and noisy and inadequate 
for present day needs . 

B. Expansion has not kept up with fleet expansion. 

C. If the radio system is updated and expanded, production efficiencies 
will result from more effective manpower and equipment utilization 
which will also result in cost efficiencies. 

Expansion of the system will provide the following further 
advantages : 

a. There will be constant communications between the dispatcher and 
men in vehicles or on foot. 

b . Questions will be answered and instructions provided quickly. 

c . Supervisors can maintain far better control of their men and equipmer 

d. Fast action can be taken in the event of an accident or for other 
emergencies (there are sizable crews working in various areas that 
do not have a radio equipped vehicle or ready access to a telephone. 
Foremen of these crews spend considerable time locating public 
telephones; many are out of order). 

Cont'd... 
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It is proposed that the Park Board radio communications system be 
expanded by adding 11 mobile radio units, 5 portable radio units and a 
telephone patch unit, and that 6 existing old mobile radio units and the 
existing old remote control console be replaced. 

The cost of this proposal follows : 

Initial Annual Cost 

Nxjmber Cost Maintenance 

Additional mobile radios 11 $7,700 $ 550 

Portable radios 5 5,250 625 

Portable radio chargers 5 300 

Telephone patch 1 350 25 

Replacements: mobile radios 6 4,200 

console 1 700 - 


$18,500 $1,200 


I RECOMMEND that the foregoing report on the Park Board radio 
communications system be approved." 

The Administrative Analyst reports as follows: 

'The foregoing report has been reviewed with the Engineering 
Department. They concur with the need for replacement units to 
a total of $4,900.00 of the $18,500.00 requested. 


The balance of $13,600 represents an expansion in the 
present system. In evaluating the need for this expansion, the 
communications capability of the Engineering Department Operating 
Branches was compared with that of the Park Board Operating Division. 
The following table shows the percentage of units which are 
equiped with radio: 


Engineering Department Park Board 

Operating Branches Present Proposed 

Vans and Pickups 87% 17% 23% 

Dump Trucks 92% 5% 32% 

In view of the foregoing comparison, and in order to bring 
the Park Board Operations Branch closer to the prevailing standards 
throughout the City Operations, I RECOMMEND that the foregoing report 
of the Superintendent be approved. 

The Comptroller of Budgets and Research advises that, if 
the foregoing report is approved, the source of funds will be 
Contingency Reserve. 


The City Manager RECOMMENDS that the recommendation of the 
Superintendent of Parks and Recreation be approved. 

5. Antoinette Lodge - 535 East Cordova Street - 
Additional Staff Requirements 

The Supervisor of Properties reports as follows: 

"Council, on July 27, 1976, approved the recommendation of 

the City Manager to hire staff for Antoinette Lodge comprisingi 


One Assistant Residence Manager 

One Building Service Worker I 

The management is the responsibility of the City through the 
Properties Division and is operated in conjunction with the 
Oppenheimer Lodge under the same manager. 


Cont'd. 
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Since the opening of Antoinette Lodge, we have found that one 
Building Service Worker I is not sufficient staff for the 
operation and it has been necessary to draw on staff from the 
other Lodges to replace for sickness and holidays. The cost 
will be included in the budget going to the B.C. Housing 
Management Commission, by August 15, 1977. 

In view of the foregoing, it is recommended that: 

Council authorize the hiring of one additional Building Service 
Worker I for Antoinette Lodge and that the matter of additional 
staff classification be referred to the Director of Personnel 
Services. " 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Properties be approved. 


6. Funding for Specialist Services Wurlitzer Organ 


The Manager of Civic Theatres reports as follows: 

"When the American Organ Society members volunteered their services to renovate 
the Orpheum Organ they did so in good faith but failed to appreciate the great 
amount of work to be done, their lack of technical knowledge and the availability 
of their time. 

The work is progressing but only at the rate of a few hours each Saturday and 
Sunday and, at this rate, the organ will not be in service for more than a 
year if then. 

In the forthcoming year we have the opportunity to present several of the 
world's great organists in concert: "Reginald Foort", George Wright, "Winnifrea" 
and others to recoup both the cost of rebuilding the orchestra hoist and 
funding the specialist services now required. 

A consortium of four organ specialists has quoted the sum of $8,000.00 to bring 
the organ and console to performance standard. Working consistently five days 
per week they guarantee that the organ will be ready for the concerts by 
Reginald Foort in early November. 

It is recommended that the sum of $8,000.00 be appropriated from Contingency 
Reserve to carry out this work to be repaid from the proceeds of a series of 
organ concerts. 

The City Manager RECOMMENDS approval of the above report on the 
basis that these monies, together with the $8,500 granted by 
Council on March 15, 1977, for hoist repairs, are to be repaid 
from concert proceeds . 


"The Orpheum 
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PROPERTY MATTERS 

RECOMMENDATION 

1. Establishing a strip of City-owned 
lots for lane purposes 

The Supervisor of Properties reports as follows 

"On December 18, 1973f City Council approved a rehabilitation 
project in the Strathcona area and included in that undertaking 
was authority for the City to acquire properties having deter- 
iorated buildings whereby the buildings could be demolished to 
upgrade the site. Subsequently, on June 24, 1975, Coimcil 
approved the purchase of Lot 30, except the north 6 feet. 
Block 103, D.L. 196, Plan 196, knovm as 413 Prior Street and 
on August 24 f 1 976 , approved the purchase of adjoining Lot 31 > 
knoim as 407 Prior Street in order to improve the sites. 

The buildings on both of these lots have now been demolished 
and as The Strathcona Property Owners Association does not 
wish to purchase these particular lots, it is proposed to 
place them on the market in the near future. However, the 
City Engineer has requested that four feet of these lots be 
established for lane purposes in order to bring the lane up 
to current standards. 

As this action will not appreciably affect the market value 
of these lots it is therefore recommended that the south 4 
feet of the north 10 feet of Lots 30 and 31, Block 103,D.L. 196, 
be established for lane piurposes and the Formal Resolution, 
establishing the same and submitted concttrrently With this 
report be passed by Council." 

The City Manager RECOMMEKDS that the foregoing reconmendatlen of 
the Supervisor of Properties be approved. 

2. Strathcona Infill Housing Lots: 
Extension of Option to Repurchase on Lot B 

The Supervisor of Properties reports as follows: 

"In 1974 Lot B (formerly Lots 25-29, Block 76, D.L. 181 Plan 196) was sold to 
the Provincial Government and the City retained an option to repurchase at 
the net sale price if the pouring of concrete fovmdations did not take place 
by April 30, 1976. The City had three months from that date in which to 
exercise the option. 

For various reasons, including changes in financial policies, construction 
was not commenced within the allotted time and extensions to the date of 
commencement of construction were requested by the Government and were 
approved by Co\mcil as follows: 

May U, 1976 extended to Dec. 31, 1976 
Dec. 7, 1976 extended to April 30, 1977 
May 10, 1977 extended to July 31, 1977 

In each instance, the Government gave the City an option extending the time 
within which the City could repurchase the property. 

A letter dated July 12, 1977 has now been received from the Strathcona 
Property Owners and Tenants Association requesting a further time extension 
of five months to December 31, 1977 in which to commence construction. The 
Program Manager, Housing Department, Provincial Government supports this 
further extension as construction cannot be commenced by July 31, 1977 as 
SPOTA only just received the builder's lease this month. 
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It is recommended that the commencement of construction date be extended to 
December 31, 1977 subject to the Government extending the option period for 
three months to March 31. 1978 and subject to any documentation deemed neces- 
sary by the Director of Legal Services." 

The City Manager RECOMMENDS that the foregoing recommendation of the Supervisor of 
Properties be approved. 


3. Sale of Property - E/S 14 00 Blk Clark Dr. 
and N/W Corner 19th Ave. & Knight St. 

The Supervisor of Properties reports as follows: 

"Under the authority of the Property Endowment Fund Board, 
tenders were called for the purchase of the following- 
described properties on July 5, 1977 and were opened in 
public at 9:30 a.m., Monday, July 25, 1977. 

Recommended that the following offers to purchase, being in 
each case the highest offer received and representative of 
current market values, be accepted and approved under the 
terms and conditions set down by Council. 

1. Lot 2 except East 10 feet. Sub. A, Block 155, D.L. 264A 
Plans 1771, 442 and 4095 
E/S 1400 Block Clark Drive - Zoned: M-1 

APPROX. SALE 
NAME SIZE PRICE TERMS CONDITIONS 

Amrelco Food 33'X104't $43,500. Cash Bulkhead Agreement 

Distributors Lot above street 

Ltd. and below lane 

levels 


2. Lot 13 except East 7 feet. Block 61, D.L. 301, 
Plan 1453 Amd. 

North-west corner 19th Avenue and Knight Street 

APPROX . SALE 
NAME SIZE PRICE TERMS CONDITIONS 

Paragon 26'X122'+ $26,660. City 

Homes Ltd. ~ Terms 

@ 11% 


The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Properties be approved. 


162 


Board of Acaministration , October 30, 1970 ...(SUPPLEMENTARY PERSONNEL 

4 . Auto Allowance for Position of 
Museum Collections Assistant, 
City Museums Department. 

The Director of Personnel Services reports as follows: 

"On February 8, 1968, City Council approved the establishment 
of automobile allowances for several positions in the City 
Museums Department. One of the positions with such an 
allowance was reclassified from Museum Curatorial Assistant 
to Museum Collections Assistant on August 12, 1970. As I 
have been advised that the need for the car allowance for 
this position has not changed with the reclassification, 
I recommend that it be continued and on the same basis as 
before, effective August 12, 1970." 

Your Board RECOMMENDS that the foregoing recommendation of 
the Director of Personnel Services be adopted. 

5 . Auto Allowance - Internal Auditor 

The Director of Finance reports as follows: 

"A request has been received from the Internal Auditor for 
an auto allowance as he will be using his car on City 
business. It is impractical for him to use a pool car as 
sometimes his work requires him to be away from City Hall 
for most of the day. 

I therefore recommend that a monthly auto allowance be 
granted for the position of Internal Auditor, presently 
occupied by Mr. Gordon Peet, effective November 1, 1970." 

Your Board RECOMMENDS that the above recommendation of the 
Director of Finance be adopted. 

6. Sun Life Assurance Company Policy Amendment - 
Vancouver Police Department 

The Director of Personnel Services reports as follows: 

"As specified in the Contract Agreement between the Board of 
Police Commissioners for the City of Vancouver and the 
Vancouver Policemen's Union signed July 16, 1969, and 
specified in Section 9-2 of that Agreement, we have policy 
amendment number 4, approved by the office of the Corporation 
Counsel to submit for approval . 

This policy amendment sets out in detail the Accidental Death 
and Dismemberment coverage for Class G insurance coverage 
(and specified limitations) for the Vancouver Policemen's 
Union and Excluded Members of the Uniform Staff of the Police 
Department (except the Chief Constable, Deputy Chief Con- 
stable, and Staff Superintendents). It provides in addition 
to Group Life coverage based on annual income. Accidental 
Death and Dismemberment coverage in an amount equivalent to 
the Group Life coverage. This has been effective from 
July 1, 1969. 

. . . Cont'd. 
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4 . Lease of City-owned Property to the 
Vancouver East Cultural Centre - 
1885 - 1895 Venables Street 

The Supervisor of Properties reports as follows : 

"On November 9, 1976, Council (IN CAMERA) approved the purchase 
of the property known as the Vancouver East Cultural Centre 
(legally described as Lots 13 to 16, Block 9, Subdivision E, 
District Lot 18 3) and resolved that an economic rent be 
negotiated with the organization known as the Vancouver East 
Cultural Centre. The source of funds for this acquisition was 
the Property Endowment Fund and rentals received are to be 
paid back into this fund. 

Agreement has now been reached with the Vancouver East Cultural 
Centre for the lease of this property on the following basis: 

Term of Lease : 10 years from January 1, 1977 

Rental: $24,750. per annum inclusive of 

taxes (billed monthly) for the 
first 5 years. 

Use ; Performing arts activities, handi- 

crafts, cultural and community 
activities. 

Rental Review : In 5 years, and to be market rental 

value plus taxes as if levied. 

Insurance ; City to insure buildings against 

loss by fire; lessee to carry minimiom 
of $500,000.00 Public Liability 
insurance. 

Repairs : Lessee to keep building and improve- 

ments in repair to the standard of a 
prudent owner, except lessee not 
responsible for structural repairs 
or roof repairs. 

City By-Laws ; Lessee to obey including obligation 

to remove snow from sidewalks. 

Assignments : Lessee to have the right to sub-lease 

portion of the demised premises to 
the Tamahnous Theatre Workshop Societ 

Lease Agreement : To be satisfactory to the Director 

of Legal Services. 

In addition to the foregoing terms, the Cultural Centre has 
requested a Right-to-Renew the lease for an additional 10-year 
period. The renewal would be subject to the rent being 
reviewed at the commencement of the renewal term and after 5 
years. 

RECOMMENDATION: 

That Lots 13 to 16, Block 9, Subdivision E, District Lot 183, 
be leased to the Vancouver East Cultural Centre for 10-years 
from January 1, 1977 with a Right-to-Renew for a further 10 
years, the lease to be subject to the above mentioned conditions. 

The City Manager RECOMMENDS that the forego! nq recommendation f>r the 
Supervisor of Properties be approved. 

FOR COUNCIL ACTION SEE PAGEfS) 


MANAGER'S REPORT 

July 25, 1977 

TO: Vancouver City Council 

SUBJECT: Offer to Lease Enclave 3 - Champlain Heights 
CLASSIFICATION: CONSIDERATION 


Ttie Cbanplain Heights Project Manager r^jorts as follows: 

"Council, on June 14th, 1977, considered a report on tenders in Chanplain 
Heights. At that tine Council e:^ressed concern because the reconnended 
bid for Enclave 16 frcn Conmunity Builders was estimated to be about 
seventeen per cent (17%) less than market value. Council accepted this 
bid, however, in the interest of maintaining mcmentum in the develocment 
of Tbreas E and F. Covtncil did not accept any bids for Enclave 3 because 
they were even lower than the bid for Enclave 16. 

Since that time fotar developers have expressed an interest in Enclave 3. 
Ihe nonned City procedure in a case v*iere all previous bids have been 
rejected is to receive new offers vp until a specified date - if any new 
offers are considered reasonable, then the results are reported to Council 
for a decision. 

Ihe purpose of this report is to inform Council of an offer received July 
20th, 1977 fron IMited Properties Limited in the amount of $516,000. 
(United Properties Limited were the previous hi^ bidders an Enclave 3 with 
a bid of $431,000.) 

Ihe three otlier firms vAiile interested were not pr^>ared to ccimiit themselves 
at this time. 

In view of the interest, an appraisal was requested from the Champlain Heights 
Marketing Consultant, Vfestem Pealesearch. Iheir report stated that as of 
July 8th, 1977, the market value of Enclave 3 on a ninety-nine (99) year pre- 
paid lease was $516,000. 

The bid fron United Properties Limited is, therefore, one hundred per cent 
(100%) of market value at this point in time. 

Ihs Project Manager notes that in developing Areas E and F the City is en- 
deavouring to satisfy the following principal dajectives. 

1. provide a variety of housing types (single family 
detached \aiits, semi-detached units, multi-family 
townhouses and medivmi density apartments) 

2. provide reasonably priced housing for a range of 
inocraes (the City policy is to achieve an inccme 
mix of one third lew, one third middle and one 
third high income households) 

3. provide a social mix (make housing available for 
singles, ooiples, families, in a full range of 
age groi^ ) 

4. develop parks and oomniunity facilities 

5. retain ownership of the land throu^ leases 

6. generate net revalue for the City from the residential 
land leases. 


In addition to satisfying the above-noted objectives, the Project Manager 
reoatmends acceptance of the offer for Enclave 3 for the following reasons: 
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1. Monenttm in the develcptient of Areas E and F will be maintained 
and the City's positicn \in.th respect to implemantatian of the 
goals and objectives contained in the developonent plan will be 
strengthened. 

2. Three different develc^ment ccnpanies will be involved (Daon, 
Ccrrounity Builders and Ihiited Properties Limited) marketing 
three different housing types (single fennily detacited, semi- 
detached and townhouse units) , thereby generating increased 
interest and recognition of the area's potential. 

3. A good balance between the prc^xnrtion of narket and narnnarket 
units being develc^^ed will be maintained. 

4. Because of the present maricet conditions the housing should be 
more affordable (selling prices in Enclave 3 are estimated to 
be in the $60,000 - $65,000 range ) This will also help in that 
there will be less of a price differential between market and 
non-iterket units (the lending limits for ixxi-market units is 
presently $47,000). 

5. The City is receiving very favourable bids for servicing with 
prices holding at or below those of a year ago. These prices 
would cilso apply to 'cxi-site' services installed by the private 
developer. These two factors would assist in keying house 
prices lower. 

6. Martgage rates are lower than they have been for sate time, 
thereby permitting viore pec¥>le to queili^ for residential loans. 
For exaitple, a family would have to earn approximately $21,000 
to qualify for a $60,000 mortgage vAien the interest rate is 
twelve per cent (12%) . A family earning $18,000 could qualify 
for the same $60,000 mortgage ^»*en the rate is at ten per cent 
(10%) . 

7. If the offer on Enclave 3 is not accepted new there will be a 
loss of interest earned on the proceeds and the risk that this 
will not be offset by significantly hi^ier land values in the 
near future. 


The Project Manager recognizes the present soft market conditions. It is 
in recognition of this fact that a cautious land lease marketing approach 
is being taken. 

Enslave 1 was sold in August, 1976. June 14th, 1977, Council agreed to lease 
Qiclave 16. There are two more market enclaves in Phase I (aside frcm Enclave 
3) , and it is intended that these would not be advertised until late 1977 or 
early 1978. 

Revenues generated from the Phase I marketing program are to cover the ser- 
vicing costs in Fhase I and a portion of the front end costs for Ihase II. 
As was reported to Council in April, 1977, before commencing with Riase II, 
a full r^xjrt on the funding and cash flow position will be presented for 
Council's consideration. 

CoBBients of the Director of Finance 

There is essentially a complete disagreement between myself and the develop- 
ment consultant as to whether we should be proceeding with further disposition 
of enclaves in Champlain Heights. I am of the opinion that overall real 
estate market conditions are such that the City should not be disposing of 
further enclaves in Champlain Heights at this time. The development consultant 
feels that continued disposition, at least of Enclave 3, is necessary in 
order to maintain the momentum of development in Areas E and F and to generate 
increased interest and recognition in the area's potential. I disagree that 
disposing of Enclave 3 at this time will have any such effect as I am of the 
opinion that these factors are governed by the market rather than the City 
feeding one enclave into the market-place. 
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The development consultant also states that it is an objective of the City to 
"generate net revenue for the City from the residential land leases" and then 
states that the disposition of Enclave 3 would satisfy this objective. In the 
absolute sense, the development consultant is correct, that the disposition 
of Enclave 3 would generate some net revenue. The question is "will it generate 
the net revenue that it should or that it will when the market improves?" In 
tRy opinion the answer is no. 

The development consultant also indicates that "revenues generated from the 
Phase 1 marketing program are to cover the servicing costs in Phase 1 and a 
portion of the front end costs for Phase 11". No further disposition of 
property in Phase I is needed to finance the servicing costs in Phase I as 
other sources of financing were previously made available. In this sense, 
there is no need to dispose of any further land in Phase I to complete the 
Phase I servicing and therefore the decision to dispose of further land in 
Phase I should be based on other considerations. It is true that the proceeds 
of the disposition of the remaining enclaves of Phase I are needed to pay a 
portion of the front end servicing costs for Phase II, but it is ny opinion 
that Council must separately consider the desirability of proceeding with 
Phase II, in light of all market conditions. If Phase II appears to be viable 
in the market-place and therefore the decision is made to proceed with it, 
it is obvious that there will be a demand for the remainder of Phase I and 
then the proceeds of disposition will be available to form part of the 
financing for Phase II. 

Note 7 on Page 2 of the development consultant's report refers to the loss of 
interest earned on the proceeds and the risk that this will not be offset 
by "significantly" higher land values in the near future. While this risk 
does exist and in effect exists with any asset of value that is not producing 
income, it is a risk that the City takes on all of its vacant, unused land. 
The City has not historically considered the "carrying costs" of its vacant 
land, essentially because the City does not have actual carrying costs (i.e. 
interest that it must pay on borrowed funds that were used to purchase land) 
and because the City has so much land that it must adopt very long term 
development strategies. 

I think everyone recognizes that we are in a very poor residential real estate 
market situation. This means to me that there must be compelling reasons 
present before we dispose of significant pieces of residential land. It is 
n\y opinion that the real estate market will eventually improve at which time 
it would make more sense for the City to proceed with the Champlain Heights 
development. 

Given all of these factors, it is RECOMMENDATION that the City not proceed 
with the leasing of Enclave 3 to United Properties Ltd. 


In view of the principal objectives to be achieved in the Champlain Heights 
development, the Project Manager RECOMMENDS: 

THAT Council accept the offer from United Properties Limited 
to lease Enclave 3 on a ninety-nine (99) year prepaid lease 
for the sum of five hundred and sixteen thousand dollars 
($516,000). " 


In view of the widely conflicting views of the Director of Finance 
and the Development Consultant, the City Manager submits the decision 
on accepting the offer from United Properties for Council's 
CONSIDERATION. What is at stake is not merely Enclave 3, but the 
whole City strategy for dealing with market housing in Champlain 
Heights. Council should decide between: 

A) Accepting the offer on Enclave 3 and continuing to 
seek offers, from time to time, for other market 
enclaves at reasonable market prices of the day; or 

B) Decline the offer on Enclave 3 and defer action on 
all other market enclaves until there is again a 
strong market for housing and for land. 


FOR COUNCIl ACTION SEE PA6E(S) i?.f/6 


MANAGER'S REPORT 


July 27, 1977 

TO: Vancouver City Council 

SUBJECT: Acquisition of Lot F, Block 279, District 

Lot 526. (2005 Cambie Street) 

CLASSIFICATION: RECOMMENDATION 


The Supervisor of Properties reports as follows: 

"City Council at an IN CAMERA meeting on June 14, 1977 
authorized the Supervisor of Properties to negotiate 
the acquisition of Lot F, Block 279, District Lot 526, 
also known as 2005 Cambie Street which the City Engineer 
has stated is of prime importance to any future alterations 
or replacement of the Cambie Street Bridge. 

The property is improved with two buildings. The first of 
which is a two storey frame building of 2240 sq.ft. on each 
floor, containing office and retail display space. The 
second building is a one storey metal clad building of 5100 sq.ft. 
used for light manufacturing and storage. In addition, there 
is a black top area of approximately 12,000 sq.ft. formerly used 
for a gas station and a car washing facility, however, both 
these operations have been in-operative for many months. 

The property was initially offered for sale at $650,000., 
however, after negotiations with the owner, they have agreed 
to a total price of $515,000. and in addition are willing to 
lease-back the property from the City on the following basis: 

1. Lease Term: 5 years, beginning September 1, 

1977 


Annual Rental: 


Equipment : 


$35,000. per year payable at 
$2,916.66 per month plus annual 
property taxes as if levied. 

Vendor has the right to remove 
bridge crane and also car washing 
equipment during, or at the end of 
the lease term. 


4. Adjustment date: August 31, 1977 

It is recommended that property be purchased for the sum of 
$515,000.00 chargeable to the "Land Piirchase Fund for Civic 
Uses", and also that it be leased back to the present owners 
on the above stated terms and conditions with a lease drawn 
to the satisfaction of the Director of Legal Services and 
the Supervisor of Properties. 


The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Properties be approved, noting that the return on 
the City's investment is rather modest but that the purchase protects 
the City's future needs. 


FOR COUNCIL ACTION SEE PAGE(S) J^fffe. 


MANACKK';; REPORT 


July 27, l'r/7. 


TO: Vancouver City Council 

SUBJECT: Federal Employment Program - Canada Works, 1977-78 
CLASSIFICATION: CONSIDERATION AND RECOMMENDATION 


The City Engineer reports as follows: 

"The Government of Canada has released details of the second phase of its 
Canada Works program. Canada Works Phase II (Pall 1977) is the same basic 
program as Phase I, that being the provision of Pederal funding to utilize the 
skills of the unemployed in jobs which are over and above those that would 
normally exist in the community. 

An approved project must start between October 31, 1977 and Pebruary 6, 
1978, and finish within 52 weeks of the start date in the agreement; a project 
will ordinarily operate for a minimum length of 1 3 weeks and must provide for 
a minimum of 3 continuing jobs. Phase II applications must be post-marked on 
or before August 26, 1977. The next phase of the program. Phase III will be 
for projects to commence work on or after April 3, 1978; the closing date for 
these latter applications will be January 28, 1978. 

Cost Sharing 

The Pederal contributions (per man-week) are:- 

- to wages of one project manager; up to $1 80/man-week. 
to wages of other workers, up to $1 38/man-week. 

- to Pringe Benefits, Material, Equipment, etc. up to $30/man-week. 

Using the 1977 base union rates for 'other workers' and assuming materials, 
etc. costs are within the Pederal amount, the City's share of the costs would 
be about :- 

'Inside' workers (V.M.R.E.U. ) 11?^ 

'Outside' workers (C.U.P.E. Local 1004) A2!fo 

Note: Wages above base rates, materials, equipment, etc. beyond the 

Pederal amount, or any wage increase in 1978 would increase the 
City's share. 

Timing and Procedure 

Applications for Phase II of Canada Works are due August 26, 1977. 
Indications at the time of writing are that several departments will be advancing 
proposals for this program. A preliminary tabulation will be available when 
Council deals with this project. 

If Council decides that the City will participate, it is suggested that 
the Standing Committee on Pinance and Administration be authorized to review 
proposals in the weeks of 8-19 August, and to approve submission of applications 
to Canada Manpower. 

It is suggested that Council may, for the guidance of the Committee, 
establish a maximum City's cost. 

Director of Pinance Comments 

The Director of Pinance submits the following information for Council's 
consideration in determining the amount of participation in Phase TI of Canada 
Works : 

A) Tho 1977 j)()rti()nH oT tho prof^ram will !»•■ Vm\(\i:(\ out oT the I'/ZY 
Revenue Jiudget. There is approx i matuJ.y $100, 000 Mot aMldo in 
contingency reserve for this program. City Council may howevt?/ , 
have other priorities for these funds. 
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B) The following summary shows the City's expenditure from the Reserve 
Budget on various projects for 1975 and 1976 and commitments to date 
for 1977: 


1973 


1976 


1977 


1974/1975 L.I. P. 
1975/1976 L.I. P. 
1976/1977 L.I. P. 
1975 Swim Project 


$ 165,030 
21 ,217 


54,091 


193,125 
32,000 


221 ,630 


1 976 Student Summer Program 

1 977 PYEP 

1977 Young Canada Works 
1977/1978 Canada Works Phase I 


40,363 


26,370 
82 , 000 
87,000 


$ 240,338 $ 265,488 $ 417,000 


City Council has approved approximately $420,000 in 1977 Revenue Budget 
Funds to date for participation in various Senior Government Employment 
projects which is far in excess of previous years' levels of participation. 
This is prior to any further approvals for Phase II of Canada Works. 

Consideration and Recommendation 

The City Engineer submits the following items for Council's CONSIDERATION 

a. The question of whether the City will participate financially 
in Canada Works Phase II 1977-78. (It should be noted that 
some projects involve no City costs.) 

b. If the City is to participate, the setting of a maximum City's cost. 

The City Engineer RECOMMENDS that: 

c. If the City is to participate, the Standing Committee on Finance and 
Administration be authorized to select the proposals to be submitted 
to Canada Manpower and to establish priorities among the projects. 

d. The City Engineer or his representative be authorized to sign the 
application forms and the agreement on behalf of the City and to make 
minor adjustments where required." 


The City Manager submits the matter of the City's 
participation in this program for the CONSIDERATION of Council. 

If Council decides that the City will participate, the 
City Manager RECOMMENDS that the recommendations of the City 
Engineer be approved. 



REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


JULY 28, 1977 


A meeting of the Standing Committee of Council on Community Services 
was held on Thursday, July 28, 1977, in Committee Room No. 1, Third 
Floor, City Hall, at approximately 1:30 P.M. 


PRESENT: 


ABSENT : 
COMMITTEE CLERK: 


Adoption of Minutes 

The Minutes of the Community Services Committee meeting of 
July 14, 1977, were adopted as circulated. 


INFORMATION 

1. Sale of Surplus City Furniture and Equipment - 
Mental Patients Association 


Under procedures approved by City Council on April 23, 1974, 
the Committee has authority to approve the sale of surplus City 
furniture and equipment with an auction value over $300.00 to 
non-profit organizations for a nominal sum ($10 or 10% of auction 
value, whichever is greater) . 

The Committee had before it for consideration a form (copy 
circulated) in which the Director of Social Planning recommended 
the Committee approve the sale of surplus City furniture and 
equipment valued at $1,040.00 to the Mental Patients Association 
for $111.28. 

Following discussion, it was 
RESOLVED 

THAT the request of the Mental Patients Association 
for surplus City furniture and equipment valued at 
$1,040.00 be approved and the furniture and equipment 
be sold to the organization for $111.28. 


RECOMMENDATION 

2. Ray-Cam Co-operative Centre Budget - CAP Cost Sharing 

The Committee had before it for information a Manager's 
Report dated July 15, 1977 (copy circulated) which was prepared 
in response to a letter dated July 5, 1977 (copy circulated) from 
the Ray-Cam Co-operative Centre. 

The Ray-Cam letter indicated that a document issued by the 
Department of National Health and Welfare titled "Canada Assistance 
Plan, Notes on Welfare Services" contains information which would 
allow Ray-Cam to obtain Canada Assistance Plan (CAP) cost sharJnq. 


Alderman Rankin, Chairman 
Alderman Bellamy 
Alderman Gerard 
Alderman Marzari 

Alderman Ford (Civic Business) 

H. Dickson 
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Standing Committee of Council on Community Services 
July 28, 1977 


(1-2) 


Clause No. 2 Continued 

In the Manager's Report, the Director of Social Planning 
advised that the distinction between social/recreational/ 
educational/health, etc. programs is very fine and that some 
agencies are borderline cases for Canada Assistance Plan budget 
sharing. 

The Director of Social Planning, in the report, also noted 
that his department presented a test case to Victoria recently 
which has been forwarded to Ottawa for review and that this test 
case which involves rec:;eation programming will have a direct 
bearing on similar applications, including Ray-Cam's. The 
Director of Social Planning stated in the report that until a 
decision is reached on this test case, it would be unwise to 
submit another borderline application. 

Following brief discussion, it was 

RECOMMENDED 

THAT the Manager's Report dated July 15, 1977, be 
received. 


3 . Liquor Permit Applications Procedure 

The Committee had before it for information a Manager's 
Report dated July 20, 1977 (copy circulated) in which the Director 
of Planning reported on procedures for licensing of cabarets, 
neighbourhood public houses and stadiums and concert halls and that 
liquor licenses for these facilities require Municipal approval. 

The report explained that Municipal approval is obtained 
through the Development Permit process and that a resolution of 
City Council dated March 11, 1975, when dealing with a liquor 
license for an accessory lounge of the restaurant at 1277-79 Howe 
Street stated "that the Planning Department be authorized to 
approve similar liquor permit applications which do not involve 
additions to existing premises". 

In the report, the Director of Planning went on to explain 
the two methods of processing Development Permit Applications for 
liquor outlets. 

During discussion, the Chairman pointed out that on August 4, 
1977, the Committee would hold a meeting entirely on the subject 
of liquor licenses, and following discussion, it was 

RECOMMENDED 

THAT the City Manager's Report dated July 20, 1977, 
on Liquor Permit Applications be deferred for further 
consideration by the Community Services Committee at 
its meeting on Thursday, August 4, 1977. 


4. Consumption of Rubbing Alcohol 

The Committee had before it for consideration a letter dated 
July 18, 1977 (copy circulated) from the Secretary of the Downtown 
Eastside Residents' Association expressing concern with the amount 
of Wampole rubbing alcohol apparently being consumed in the Down- 
town Eastside. 


Continued 
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Report to Council (1-3) 
Standing Committee of Council on Community Services 
July 28, 1977 


Clause No. 4 Continued 

The letter requested that the Committee instruct City License 
Inspectors to do a systematic inspection of all stores in the Downtown 
Eastside area to look for large quantities of vanilla, bay rum and 
sterno, as well as rubbing alcohol. 

The Downtown Eastside Residents' Association's letter had been 
referred to the Director of Permits & Licenses and inspectors from 
that department had begun a survey of various stores in the Down- 
town Eastside. A spokesman from the Permits & Licenses Department 
advised the Committee that of 18 premises checked, only one store 
on East Georgia Street had an excess stock of vanilla extract and 
that this store was ordered to send one case of the material back 
to the wholesaler. 

Distributed to the Committee by the representative of the 
Permits & Licenses Department was a circular from the Customs and 
Excise Branch of Revenue Canada, giving Departmental Regulations 
respecting specially denatured and denatured alcohol (rubbing 
alcohol) . It was noted that in these regulations "a permit holder, 
which means a dealer, manufacturer, university or person to whom 
denatured alcohol may be sold, shall maintain a record of the 
quantity of denatured alcohol received and sold by him" (see attached 
Departmental Regulations, sub-heading "Records", paragraph 9^. 

The representative from the Permits & Licenses Department 
further advised the Committee there are Federal regulations, 
stating that only twenty-four 16-oz. bottles of rubbing alcohol 
may be distributed per month to any single outlet, but that in 
certain cases this amount can be greater (see Section 15 (c) (i) 
(ii) of the attached Customs and Excise Regulations) . Only two 
stores (Eatons and Woodwards Department Stores) had quantities 
in excess of twenty-four 16-oz. bottles in stock. 

Representatives of D.E.R.A. appeared before the Committee 
and presented a large plastic garbage bag containing approximately 
100 empty 8-oz. bottles of rubbing alcohol which D.E.R.A. members 
had collected over a period of two days in the area of Oppenheimer 
Park. 

Distributed at the meeting by D.E.R.A. were copies of a 
letter dated July 28, 1977 (copy circulated) providing further 
information regarding the regulations on distribution and con- 
sumption of Wampole rubbing alcohol. 

During discussion, there was some suggestion that the victims 
of the affliction of consumption of such materials may be obtain- 
ing the rubbing alcohol i bay rum, etc. not necessarily from corner 
grocery stores but from other sources such as bootleggers. 

A D.E.R.A. representative told the Committee they have 
"hearsay" information of a non-commercial address where a person 
can purchase rubbing alcohol. 

The spokesman from the Permits & Licenses Department replied 
that his department does not have the right to conduct a search 
of residences. 

The Chairman advised that he would undertake to discuss this 
matter with the Police Department which could enter the premise 
with a search warrant. 


Continued . . . 


163 


Board of Administration, October 30, 1970 ... (SUPPLEMENTARY PERSONNEL 
Clause No. 6 (Cont'd.) 


The fee for this additional coverage is specifically set out 
on page 9 of the Amendment and is $0.09 per $1,000.00 of 
Accidental Death & Dismemberment coverage, in addition to 
the premium of $0.62 per $1,000.00 for life coverage. 

The approximate cost for this additional coverage for the 
Policy year December 1, 1969 to November 30, 1970, is 
$7,336.35, half of which is borne by the employees. 

I would, therefore, recommend that amendment number 4 of 
the Sun Life Assurance Company Policy No. 8645-G and GD 
be approved . " 

Your Board RECOMMENDS that the foregoing recommendation of 
the Director of Personnel Services be adopted. 


•k -k ic ie ic 


FOR AD0?TIC*5 SEE PA6E(S) 
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Clause No. 4 Continued 

Following discussion, it was 
RECOMMENDED 

A. THAT City Council write to Wampole Limited advising 
Wampole that the City has a problem of excessive 
consumption of Wampole 's rubbing alcohol and that 
the City request Wampole to forward to the City a 
complete list of the names, addresses and amounts 
of denatured alcohol, and specially denatured 
alcohol that Wampole Limited has distributed during 
the past year as provided for in the sub-section 
"Records" of the Denatured Alcohol Regulations. 

B. THAT City Council write to the Customs and Excise 
Branch of Revenue Canada pointing out that The 
Denatured Alcohol regulations require permit holders 
to maintain a record of the quantity received and 
sold by him and that the Branch be requested to 
record all sales of specially denatured and denatured 
alcohol, to dealers, manufacturers, wholesalers, 
universities and that these records be made avail- 
able to appropriate City of Vancouver authorities. 


5 . The 44 - Operation and Management 

The Committee had before it for consideration a Manager's 
Report dated July 22, 1977 (copy circulated) in which the Director 
of Permits & Licenses reported on the operation and management of 
The 44. 

A representative of the Social Planning Department and the 
manager of The 44 appeared before the Committee on this matter 
and it was noted during brief discussion that The 44 has been 
highly successful; that its facilities are used by a large number 
of persons daily. 

Following discussion, it was 

RECOMMENDED 

A. THAT the operation and management of The 44 continue 
under the auspices of the Social Planning Department 
but that this be reviewed if, and when, the City 
assumes ownership and responsibility for management 
of the New Central Hotel, in which building The 44 
is located. 

B. THAT the Manager's position at The 44 be established 
as a permanent City position, subject to the continua- 
tion of 50% cost-sharing with the Provincial Government. 


The meeting adjourned at approximately 2:25 P.M. 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON TRANSPORTATION 

July 28, 1977 


A meeting of the Standing Committee of Council on 
Transportation was held on Thursday, July 28, 1977, in the 
No. 1 Committee Room, third floor. City Hall at approximately 
3:30 p.m. 

PRESENT ; Alderman Kennedy (Chairman) 
Alderman Bellamy 
Alderman Rankin 

ABSENT: Alderman Ford (Civic Business) 

Alderman Harcourt (Leave of Absence) 

CLERK: E. Bowie 


The Minutes of the meeting of July 14, 1977, were adopted. 


RECOMMENDATIONS 

1. Transit Service for Pacific 
National Exhibition 

The Committee had for consideration a Manager's report dated 
July 20, 1977, (copy circulated), in which the City Engineer 
reports on transit service for the 1977 P.N.E. 

A. 

during P.N.E. 


In 1976, a Park 'n' Ride service to the P.N.E. grounds on 
Saturdays, Sundays and Holidays was operated during the Exhibition 
with surface parking at the B.C.I.T. parking lot in Burnaby. The 
frequency of service varied but generally operated on five to ten 
minute intervals. B.C. Hydro will continue this park 'n' ride 
service during the Exhibition this year from August 20th to 
September 5th inclusive on the same Saturday, Sunday and Holiday 
basis as last year. 

The routing will be as follows: 

INBOUND: from B.C.I.T. via Highway #1, First Avenue, 
Renfrew, Lot #1 on P.N.E. grounds 

OUTBOUND: from Lot #1 to Renfrew, First Avenue, 
Hifjhway #1, B.C.I.T. 

B. Revised Routings and Additional Off-Street 
Bus Terminus for Special Buses during 
P.N.E. 

During the 1977 Exhibition, the B.C. Hydro, P.N.E. and the 
City Engineering Department will be experimenting with two new 
methods which should further improve the transit service and 
relieve some of the problems caused by buses parking on Hastings 
Street: 

(a) re-routing two P.N.E. specials (from Downtown Vancouver 
and North Shore) to take advantage of less congested 
streets presently designated as transit routes, such 
as Nanaimo, McGill and Renfrew Streets, rather than 
previously used congested portions of Cassiar and 
Hastings Streets (see attached Plan B) . 
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(b) Create an off-street bus terminus within the P.N.E. 
grounds (Lot #1) on the east side of Renfrew north 
of Pandora Street in addition to the Coliseum Loop 
which in past years operated as the only off-street 
bus terminus during the P.N.E. 

RECOMMENDED 

THAT the report of the City Manager dated July 20, 
1977, with regard to transit service to the P.N.E. 
be received for information. 


2 . Joyce Transit Loop 

The Committee had for consideration a Manager's report dated 
July 19, 1977, (copy circulated), in which the City Engineer 
reports on numerous complaints received in regard to the present 
situation at the Joyce Transit Loop. Letters from 13 individuals, 
6 community groups and a petition bearing approximately 1,300 
signatures are on file in the City Clerk's Office. 

Mr. Vic Sharman, Mr. Harry Lyon and Mr. Dave Walker from 
B.C. Hydro were present at this meeting. Also present was Mrs. 
Nellie MacKenzie, President of the Collingwood Centre for Seniors 
and a member of Senior Citizens Branch No. 36 and Mr. Nathan 
Davidowicz, representing the Killarney/Champlain Citizens for 
Action. 

Mr. R.C. Ross, Traffic Division, with the aid of maps, 
reviewed the Manager's report wherein the City Engineer advised that 
in October, 1976, the 41st Avenue service was extended to Burnaby 
using both diesel and trolley buses. An extra lane was required 
in the Joyce Loop for diesel buses to bypass trolleys during their 
'recovery time', and, therefore the #27 Rupert service was removed 
from the Loop. Rupert passengers are now required to transfer on- 
street. The majority of complaints received from senior citizens 
contended this arrangement created considerable inconvenience, 
particularly in the night time hours and inclement weather, and 
created a hazard in crossing Joyce Street to reboard buses in the 
Loop. 

The City Engineer, with the concurrence of B.C. Hydro, 
recommended: 

(1) No changes be made to the existing transit arrangement in 
Joyce Loop until after B.C. Hydro through-routes two services 
to Burnaby. At that time, the #2 7 Rupert service can assume 
its pre-October 1976 operation within the Loop. B.C. Hydro 
can be requested to expedite the through-routing of the 
above-mentioned services to Burnaby. 

(2) Return #27 Rupert back into Joyce Loop. If this option is 
selected, then #28 Smith service should be displaced from 
the Loop and Council approval for the following will be 
required: 

(i) A bus stop on the south side of Joyce Street at School 
Avenue 

(ii) The expenditure of about $2,000 for the construction 

of a bus pad and curb at this location from Street Flare 
and Minor Widening Account #148/7801. 

Mr. Sharman addressed the Committee on long term solutions 
and referred to changes in the transit system connected with the 
G.V.R.D.'s Burnaby Metrotown concept. B.C. Hydro felt by extending 
the transit grid patterns and through-routing service, the present 
transit system can be improved within 18 to 24 months to meet 
regional requirements. It was proposed to through-route two 
services to Burnaby followed by a revision of existing routes 

cont ' d. . . . 
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Clause No. 2 continued 

using Joyce Loop in a grid system to meet the needs of Champlain 
Heights, Killarney and the surrounding areas. Discussions were 
continuing with Burnaby and the G.V.R.D. on a site for the new 
Burnaby Metrotown transit terminal. 

Mrs. McKenzie expressed concern regarding the safety of 
elderly passengers debarking northbound buses and crossing that 
portion of Joyce Street from the bus stop on the traffic island 
to the Loop. 

In a communication dated July 27, 1977, Jim Duvall, President, 
Killarney-Champlain Citizens for Action, submitted the following 
observations : 

" We would like to state oxir support for the following modified option (2) 
that was given on page 4 of the Manager' sReport . 

(i) Return # 2? Rupert "bus back into Joyce Loop for both southbound 
and northbound trips. 

(ii) Displace the # 28 Smith bus from Joyce Loop during the daytime on 
weekdays, ( There is enou^ space for the Smith bus on evenings on 
weekdays and all day Saturday and Sunday inside the Joyce Loop.) 

(iii) (a) A bus zone be approved for the # 28 Smith bus for use during 
the daytime on weekdays at the 42 feet long taxi zone - the space 
between the Joyce Loop entrance and exit. ( The minimum requirement 
for a bus zone beside sidewalk crossings is 10 feet over the length 

of the bus, and in this case the Smith bus is only 35 fee* long so the 
required length should be 45 feet. However acceptance of a bus stop 
that is 3 feet too short seems less dangerous than the present situation 
wherein the # 2? Rupert bus stop iB in front of a senior citizen facility 
and on a traffic island.We would like to point out that the Smith bus 
average recovery time is only 5 minutes and this might be reduced by 
2 minutes due to new longer routing around the Burnaby General Hospital 
to be discussed by the GVED Transportation Conaaittee on July 28, 1977.) 

(iii) (b) If the 42 feet long taxi zone is tried but found dangerous, 
we recommend that the Smith bus stop as close as possible to Joyce Loop 
on the east side of Joyce Street south of the entrance to Joyce Loop 
and thus the passengers won't have to cross roauis in oreder to reach 
the traffic island. 

(iv) That the present two bus shelters on Joyce Street where the Rupert 
bus stops be transferred to RiU)ert Street and 41st Avenue southbound 
and Kerr Street and 49th Avenue northbound. •• 


The Committee discussed the following three options submitted 
by the Engineering Department and B.C. Hydro in the Manager's 
report as possible short term solutions to this problem: 

(a) Return #27 Rupert to the pre-October 1976 arrangement 

(b) Relocate northbound #27 Rupert Bus Stop on 41st Avenue 
at Joyce Street (on traffic island) to the space 
between the Joyce Loop crossings ( Appendix II) 

(c) No changes - retain existing transit arrangement. 

It was pointed out the Joyce Loop and nearby intersections 
of 41st Avenue and Kingsway were major transfer points for 
passengers using Vancouver and Burnaby transit services, and 
that if bus shelters were provided on the north side of 41st 
Avenue at School Avenue and on the south side of Kingsway west 
of Joyce Street, it would encourage bus passengers who transfer 
at these locations to wait in the shelters for their connections 
and thus eliminate the necessity for crossing the street to the 
Joyce Loop. 

cont ' d. . . . 


Report of Standiuy Committee on 

Transportation, July 28, 1977 

Clause No. 2 continued 

After further discussion, it was 
RECOMMENDED 

THAT approval be given for the installation of bus 
shelters at the following locations: 

(a) north side of 41st Avenue at School Avenue 

(b) south side of Kingsway west of Joyce Street. 


The meeting adjourned at approximately 4:15 p.m. 


FOR COUNCIL ACTION SEE ^mS^^"^-^^ 


SPECIAL JOINT MEETING 
OF 

VANCOUVER AND RICHMOND COUNCILS 


July 28, 1977 


A Special Joint Meeting of Vancouver and Richmond Councils was 
held on Thursday, July 28, 1977, at 11:00 a.m. in the No. 3 
Committee Room, Third Floor, City Hall, Vancouver. 


PRF.SENTs Vancouver City Council 

Mayor Volrich 

Alderman D. Bellamy 

Alderman M. Brown 

Alderman M. Ford 

Alderman W. Gibson 

Alderman W. Kennedy 

Alderman H. Rankin 


Township of Richmond 

Mayor Blair 
Alderman K. Kumagai 
Alderman I . Vennard 
Alderman J.R. Williams 


CLERK TO THE SPECIAL JOINT MEETING: J. Thomas 


Arthur Laing Bridge 


On May 31, 1977, Vancouver and Richmond Councils met to discuss 
Richmond's proposal that consideration be given to the opening of 
the Arthur Laing Bridge to commuter traffic. At that meeting Richmond 
took the position that access ramps be constructed and the bridge 
opened to unrestricted traffic use; however, the Vancouver representa- 
tives did not concur, maintaining the south Granville corridor was 
c-.lready operating at capacity and could not handle the heavy traffic 
volumes that would be generated by a full scale opening. It was 
suggested limited use by Vancouver/Richmond buses might offer one 
solution and the meeting this day was convened to discuss with 
Provincial Government and B.C. Hydro officials the implications of 
such a proposal. 

Those present included Mr. E.B. Wilkins, Executive Director of 
Planning, Ministry of Highways; Mr. V, Sharman, Manager, Planning 
£nd Scheduling, Mr. H. Lyon, Manager, Research and Planning, and 
Mr. B. Sandford, Superintendent, Planning, all of B.C. Hydro. 

Mr. Sharman addressed the meeting and reviewed a brief 
(circulated) prepared by Hydro's Research and Planning Group on the 
potential transit use of the Arthur Laing Bridge. 

The brief pointed out there had been repeated agitation from a 
number of sources to alter the ramp structure of the bridge since 
its construction as an airport access facility in 1975. The present 
ramp construction did not permit the movement of vehicles between 
Vancouver and the principal population centre of Richmond except 
through the use of a circuitous diversion nearly a mile west of the 
bridge and therefore it had been proposed more direct access be 
permitted. Proposals for structural modification of the bridge ramps 
extended from modest changes which would allow a limited number of 
buses to use the bridge, to full completion of the originally planned 
ramps with unrestricted automobile access. 

The brief did not take into account costs of structural changes, 
this being an area beyond Hydro's jurisdiction, but analyzed transit 
proposals and examined specifically the options related to transit 
usage of any access ramps. Study observations were conducted in the 
following areas: time saving, reliability, Surrey-Delta-White Rock, 
o.nd RichiBond routes, transfer considerations at Marpole and Richmond, 
the Sexsmith Park-Ride facility, provision of service on Garden City 
Way, and projection of future requirements. 


Cont'd 
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Arthur Laing Bridge (Cont'd) 

Conclusions were summarized as follows: 

1. Use of Laing Bridge by Richmond buses would result in 

an immediate reduction for transit trips between Vancouver 
and Richmond of two to three minutes. 

2. Use of Laing Bridge by Massey Tunnel buses would not 
result in any immediate reduction in transit trip time 
for these services. 

3. A prime factor influencing the choice of alternate 
routings is the local travel pattern within the Munici- 
pality of Richmond. 

4. Existing connections, service levels to the Sexsmith 
Park-Ride lot and service levels on Garden City Way may 

be adversely impacted by a revision to the Richmond routes. 

During discussion reference was made to Pages 4, 5, and 6 of the 
brief dealing with the possible rerouting of Richmond buses over the 
Laing Bridge. It was stated, assuming buses primarily from the west 
and Lulu Island were diverted, volumes could be expected to 
approximate 20 buses to Vancouver peak hour, six base hour, and 
ten base hour local service. With the addition of the Garden City 
service to downtown Vancouver (rush hours only) the hourly bus 
volumes would be 24 peak and six base to Vancouver and twelve base 
local service. 

It was also suggested costs of minimal changes to the ramp 
structure would be approximately $1 million. 

Mr. W.G. Curtis, City Engineer, reiterated Vancouver's position 
concerning the south Granville corridor and the need for a reliable 
c.ccess route to the airport. 

Mayor Blair referred to suggestions such as opening the Arbutus 
right-of-way as an airport access link or use of an Aerobus transit 
system as long-range solutions offering no remedy to Richmond which 
vas choking on traffic. Industrial growth was increasing in his 
municipality and it was inconceivable that the Laing Bridge should 
not be completed to its final design and opened to unrestricted use 
as soon as possible. 

Pointing out the G.V.R.D. and the Provincial Government shared 
Vancouver's view that the bridge remain primarily an airport access 
route. Mayor Volrich suggested, and it was agreed, the matter be 
referred to the Standing Committee on Transportation for further 
consideration in consultation with B.C. Hydro and report back to 
Vancouver City Council. 


The meeting adjourned at approximately 12:00 noon. 

* * * * 

FOR COUNCIL ACTION SEE PAGE(S) .M3.., 
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CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, August 23, 1977, in the Council Chamber, 
corainencing at 9:30 a.m. 

PRESENT ; Mayor Volrich 

Aldermen Bellamy, Brown, Ford, Gerard, 
Gibson, Harcourt, Puil and 
Rankin 

ABSENT ; Alderman Kennedy (Leave of Absence 
Alderman Marzari 

CLERK TO THE COUNCIL ; D.H. Little 

PRAYER 

The proceedings in the Council Chamber were opened with 
prayer offered by the Civic Chaplain, the Reverend R.A. Redman 
of the United Church of Canada. 

ACKNOWLEDGEMENT 

The Mayor acknowledged the presence in the Council Chamber 
of students from the English Language Training Class for 
Citizenship at King Edward College, under the direction of 
their instructor Mr. Tom Whalley. 

'IN CAMERA' MEETING 

The Council was advised that there were matters to be 
considered 'In Camera' later this day. 

ADOPTION OF MINUTES 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Brown, 

THAT the Minutes of the Special Council meeting of August 9, 
1977, with the exception of the 'In Camera' portion, be adopted. 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Gerard, 
SECONDED by Aid. Bellamy, 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Volrich in the Chair. 

- CARRIED UNANIMOUSLY 

DELEGATIONS 

1. Cap's Cabaret - 

1018 Burnaby Street 

Council on July 26, 1977, deferred consideration of a report 
from the Standing Committee on Community Services dated July 14, 
1977, on the matter of Cap's Cabaret at 1018 Burnaby Street. The 
report was deferred to permit Mr. J.H. Fraser, representing the 
owners of the Cabaret, to address Council. 

Pursuant thereto, Mr. Fraser addressed Council this day and 
submitted a brief which concluded with proposals that the issue 
of Cap's business license be resubmitted to the Standing Committee, 
to be considered in light of the amendments to the Liquor Control 
and Licensing Act, or Council forthwith recommend to the General 
Manager appointed pursuant to the provisions of the Liquor Control 
and Licensing Act that Cap's be granted a neighbourhood pub license 
and that arrangements be made to circulate a petition to determine 
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Cap's Cabaret *- 10X8 Buxnaby 
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whether 60% of the residents in the community surrounding Cap's 
are in favour of the granting of a neighbourhood pub license to 
Cap ' s . 

Council also received delegations from the following: 

Mr. J.H. Williams, Building Manager of Twin Arms Apartment, 
who speaking as an individual, indicated he would support 
an application by Cap's for a pub license as an alternative 
to the present situation. 

*• Mr. J. A. Jones on behalf of the Society for Christian Care 
of the Elderly, referred to a letter dated August 18, 1977, 
circulated to Council by the organization expressing concern 
about the operation of the Cabaret and opposing conversion 
of the business to a neighbourhood pub. 

Mr. John Kitt, who had initiated a petition against the 
Cabaret some time ago, also spoke against an application 
converting to a neighbourhood pub and indicated that there 
had been no improvement with respect to the noise problem 
from patrons leaving the Cabaret. 

MOVED by Aid. Rankin, 

THAT a request be forwarded to the Liquor Control and 
Licensing Branch to consider an application from Capolini 
Restaurants Ltd., for conversion of its premises to a neighbourhood 
pub, on the understanding that the City will be given the opportunity 
of first conducting a pub plebiscite on the usual basis to 
determine the City's position on the application. 

- CARRIED 

(Alderman Gerard opposed) 


During consideration of the foregoing, the Mayor left the 
meeting to attend to other Civic business and Alderman Bellamy 
assumed the Chair. 


2. Seawall - Caesar's Bridge 
False Creek 


Council received the following delegations with respect to 
the Seawall at Caesar's Bridge in False Creek: 

- Mr. Doug Mowatt representing the Tenants of the False 

Creek Residence for Physically Handicapped (brief filed) 
recommending that the guard rail on the walkway around the 

project be made entirely of clear plexiglass to facilitate 
viewing for people in wheelchairs , and expressed concern 
about the awkwardness for people in wheelchairs if Caesar's 
Bridge is constructed. 

w Miss Anna Leith representing: 

West End & Downtown Ratepayers' Association 

The Save Our Parkland Committee 

The Vancouver Council of Women 

Urban Trails Committee 

Save the False Creek Seawall Committee 

Vancouver Alpine Club 

West End Community Society 

spoke opposing Caesar's Bridge, pointed out the increased 
cost in maintaining the Bridge and indicated the residents 
of Enclave 27 have made an offer to compensate for at least 
50% of the rental by apartment dwellers if Caesar's Bridge 
is kept as open space parkland. 
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Seawall - Caesar's @rl(ig# 
gajae Cjgeefe (cont'd? 

Mr. Sutcliffe, False Creek Development Consultant, advised 
that he had met with the Physically Handicapped group and the 
matter of accessibility and the installation of plexiglass has 
been taken into account in the design of the sea wall, to the 
satisfaction of the delegation. 

MOVED by Aid. Harcourt 

THAT the representation from the Tenants of the False Creek 
Residence for Physically Handicapped be received. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt, 

THAT the representation from Miss Anna Leith be received 
and no further action taken. 

- CARRIED 
(Aldermen Gibson and Rankin opposed) 

MOVED by Aid. Gibson, 

THAT Council defer action on this matter until negotiations 
have been held with Mr. Frank Stanzl for the return of his 
building permit and the preservation of the 200' x 20' space as 
open public space. 

- LOST 

(Aldermen Brown, Ford, Gerard, Harcourt, Puil and the 
Deputy Mayor opposed) 


The Council recessed at approximately 11:10 a.m. and following 
an 'In Camera' meeting in the Mayor's Office, reconvened in the 
Council Chamber at 11:25 a.m., with Mayor Volrich in the Chair. 


COMMUNICATIONS OR PETITIONS 

1. Request to use 'Vancouver' 
in Association's Name 


The Council noted a letter dated August 3, 1977, from the 
Aikido Club which is seeking to incorporate itself as a non-profit 
society under the B.C. Societies Act. The organization is 
requesting permission to use the word 'Vancouver' in its name. 

MOVED by Aid. Puil, 

THAT approval be given to the Aikido Club to use the word 
'Vancouver' in the name of its association. 

- CARRIED UNANIMOUSLY 

2. Appointment of Civic Chaplain 
September, 1977 

MOVED by Aid. Harcourt, 

THAT, in accordance with the recommendation of the Mayor 
in his memorandum dated August 9, 1977, Father James Comey of 
the Holy Rosary Cathedral be appointed Civic Chaplain for the 
month of September, 1977. 

- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION 

PROPERTY MATTERS 
OCTOBER 30, 1970 


The Board, considered matters pertaining to Properties and submits the 
following report. 


RECOMMENDATIONS 


1. Knight Street Widening 

ii9th to 57th Avenue 

The Supervisor of Property and Insurance reports as follows: 

"Further to Board of Administration, Works & Utility 
Matters, August 1970 and Resolution of Council of 

August l8, 1970 approving estimates for the acquisition 
of lands and preliminary development work in connection 
with the above project, I have to report that the owners 
of the following properties have agreed, to convey the 
required widening strips at the established rate of $1.00 
per sq. ft. on terms as indicated: 


a) Lot 1+6, Blks. 29 to 31, D.L. 200 

72i|8 Knight Street 

1) Loss of land (W 7 ' ) $231.00 

2) City Engineer to install concrete wall 
with grade steps at the new property 
line and replace lawn where damaged 

b) Lot 32, Blk. 2, D.L. 739 

6603 Knight Street 

1) Loss of land (E 7') $231.00 

2) The City to replace picket fence with 

one coat of paint. 7^4- -25 

$305.25 

3) City Engineer to reconnect walk and 
replace any damaged lawn. 

c) Lot 12, Blk. 9, D.L. W^ 738 

6572 Knight Street 

1) Loss of land (W 7') $231.00 

2) Loss of fence 15.OO 

$21+6.00 

3) City Engineer to reconnect walk and 
replace any damaged lawn. 

d) Lot 19, Blk. 9, D.L. W5g 738 

6650 Knight Street 

1) Loss of land (W 7 • ) $231.00 

2) Loss of 5 ornamental shrubs and [|.7 ' 

of picket fence. $ 175. 00 

$406.00 

3) City to remove existing front steps and 
build new front steps and porch clear of 
new property line and replace concrete 

walks. $775.00 
City Engineer to fill balance of front 
yard and replace lawn. 


continued . . . / 
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3. U.B.C.M. - Vancouver 
Representative 


At the suggestion of the Mayor, his letter dated August 15, 
1977, concerning a Vancouver representative on U.B.C.M. Executive 
was withdrawn. 

4. Request for Approval of Liquor 
Permit - Annual Festival 


Under date of August 17, 1977, the Vancouver Oktoberfest 
Committee advised that it had made application to the B.C. 
Liquor Administration Branch concerning applicable permits for 
its annual festival. The Committee has been notified that a 
permit would be available upon approval of Vancouver City Council. 

MOVED by Aid. Harcourt, 

THAT the application by the Vancouver Oktoberfest Committee 
be approved subject to the following conditions: 

(a) Approval by the Chief Constable; 

(b) Any food concessions to be approved by the City Health 
Department; 

(c) Applicant obtaining all necessary permits including a 
special event liquor permit from the Liquor Control and 
Licensing Branch; 

(d) Proper supervision by the organizers. 

- CARRIED UNANIMOUSLY 


CITY MANAGER'S AND OTHER REPORTS 

A. MANAGER'S REPORT 
AUGUST 19, 1977 

Works & Utility Matters 
(August 19, 1977) 


The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Closure of East 8.5 feet of McLean Drive from 

Pender Street to Lane North 
CI. 2: Streets Capital Appropriation - Burlington 

Northern Railway Crossing on Quebec Street - 

North of First Avenue 
CI. 3: Local Improvement 'On the Initiative' - Pavement 

and Curbs on Inverness, 15th to 18th (443/31) 

Clauses 1 and 2 

MOVED by Aid. Puil, 

THAT the recommendations of the City Manager contained in 
Clauses 1 and 2 be approved. 

- CARRIED UNANIMOUSLY 

Clause 3 

MOVED by Aid. Puil, 

THAT Mr. Jarvis' letter be received and therefore the action 
taken by Council on July 26, 1977, be confirmed. 

- LOST 

(Aldermen Bellamy, Brown, Gibson, Harcourt, Rankin 
and the Mayor opposed) 


cont'd,,.. 


Regular Council, Au^^j&t 23, 1977 

Wx^ka & utility Hatters 

Local Improvement 'On the Initiative* - 
Pavement and curbs on Inverness, 15th 
to IBth (443/31) (Clause 3) (cont'd) 

MOVED by Aid. Rankin, 

THAT that portion of the Council motion of July 26, 1977, 
concerning Item 31 of Schedule 443 be amended and the project 
be deleted from the list of projects to be undertaken. 

- CARRIED UNANIMOUSLY 


Social Service & Health Matters 
(August 19, 1977) 


Long Term Care 
(Clause 1) 

In considering this clause, concern was expressed with respect 
to the financial arrangements, the inadequacy of facilities to 
administer a long term care program, and the lack of sufficient time 
to "start up". 

MOVED by Aid. Rankin, 

THAT consideration of this matter be deferred pending a 
meeting as soon as possible between Council and the Minister of 
Health to discuss the program. 

- CARRIED UNANIMOUSLY • 


E. Two New Positions - Administration 
Division - Health Department 

Council considered a report of the City Manager dated 
August 19, 1977, in which the Medical Health Officer is 
recommending that two new positions be added to the Administration 
Division of the Department. The City Manager concurred with the 
recommendation . 

MOVED by Aid. Ford, 

THAT the recommendation of the City Manager as contained in 
his report dated August 19, 1977, be approved, and the Finance 
Committee be asked to examine if the City is receiving a 
reasonable percentage of funds from other bodies for services 
rendered. 

- CARRIED UNANIMOUSLY 


III. Report of Standing Committee 
on Finance & Administration, 
August 11, 1977 


Brock House Society - Grant 
Request (Clause 5) 


MOVED by Aid. Brown, 

THAT the recommendation of the Committee contained in 
this Clause be approved. 

- CARRIED BY THE 
REQUIRED I4AJ0RITY 

(Mayor Volrich opposed) 
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The Council recessed at approximately 12:10 p.m. to 
reconvene following the Public Hearing at 2:00 p.m. 


The Council reconvened following the Public 
Hearing, with Deputy Mayor Bellamy in the Chair, 

CITY MANAGER'S AND OTHER REPORTS (Cont'd) 


Building & Planning Matters 
(August 19, 1977) 

The Council considered this report which contains seven 
clauses identified as follows: 

Cedar Cottage N.I. P. Appropriation - Commercial 
Street Walkway Beautif ication 22nd Avenue/Kingsway 
Kitsilano N.I. P. Appropriation - Kitsilano 
Neighbourhood House - Grounds Improvement 
Grandview-Woodland N.I. P. - Multilingual Orientation 
Service Association for Immigrant Communities 
Mt. Pleasant N.I. P. Improvements to Robson, South 
China Creek and Sunnyside Parks 
Enclave 16 - Champlain Heights 
Ground Leases - False Creek 

Lease and Sublease to Greater Vancouver Floating 
Home Co-operative (Area 6 - False Creek) 


CI. 

1: 

CI. 

2: 

CI. 

3: 

CI. 

4: 

CI. 

5: 

CI. 

6: 

CI. 

7: 


Cedar Cottage N.I. P. Appropriation - 
Commercial Street Walkway Beautif ication 
2 2nd Avenue/Kingsway. 

(Clause 1) 

MOVED by Aid. Brown 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 


Clauses 2-7 inclusive 

MOVED by Aid. Puil 

THAT the recommendations of the City Manager, as contained 
in clauses 2, 3, 4, 5, 6 and 7, be approved. 

- CARRIED UNANIMOUSLY 


Finance Matters 
(August 19, 1977) 

The Council considered this report which contains nine 
clauses identified as follows: 

Safety Chains for City of Vancouver Trailers 
Capital Funds for Back-up Radios in the Fire 
Department Dispatch System 

Investment Matters (Various Funds) June 1977 
False Creek Co-op Housing Association Land Lease 
in False Creek - Earthquake Insurance 
Immediate City Metric Conversion Requirements 
Vancouver's Role in a Conserver Society Energy 
Conference - Grant Request for Travel Costs 
Roddan Lodge - 124 Dunlevy Avenue Operating Cash 
Advance and Staffing 

Sidewalk Cafe - Old Spaghetti Factory, 53 Water St, 
Vessel 'St. Roch' at the Maritime Museum 


CI. 

1: 

CI. 

2: 

CI. 

3: 

CI. 

4: 

CI. 

5: 

CI. 

6: 

CI. 

7: 

CI. 

8: 

CI. 

9: 
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CITY MANAGER'S AMD OTHER REPORTS (Cont'dJ 

Finance Matters 

August 19, 197 7 (C5&»t*S| 

Clauses 1-5 inclusive 

MOVED by Aid. Puil 

THAT the reconunendations of the City Manager, as contained 
in clauses 1, 2, 3, 4 and 5, of this report, be approved. 

- CARRIED UNANIMOUSLY 


Vancouver's Role in a Conserver Society 
Energy Conference - Grant Request 
for Travel Costs. 

(Clause 6) 

MOVED by Aid. Harcourt 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 


Clauses 7 & 8. 


MOVED by Aid. Rankin 

lendations of the C 
be approved. 

- CARRIED UNANIMOUSLY 


THAT the recommendations of the City Manager, as contained 
m Clauses 7 and 8, be approved. 


At this point in the proceedings Mayor 
Volrich assumed the Chair. 


Vessel "St. Roch" at the 
Maritime Museum 
(Clause 9) 


MOVED by Aid. Puil 

THAT Council sell the 'St. Foch" to the Federal Government 
on the basis set out in the City Manager's report of August 19, 
1977, subject to an understanding that no additional funds, 
over and above the purchase price of the "St. Roch" will be spent 
on the new entrances to the "St. Roch" and the Maritime Museum. 

FURTHER THAT the agreement be submitted to Council prior 
to execution. 

- CARRIED UNANIMOUSLY 


Property Matters 
(August 19, 1977) 

The Council considered this report which contains five 
clauses identified as follows: 


CI. 1: Victory Hotel, 391 Powell Street 
CI. 2: Lease of City-Owned Property - 1670 Main 
CI. 3: Lease of City-Owned Property - 802 Pacific 
CI. 4: Request to Cancel Lease - City-Owned Property 

N/S 34th Avenue between Slocan and Kingsway 
CI. 5: Hamilton Hotel, 519 Hamilton - Room Rentals 


Cont'd.. 
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CITY MR^GER'jS ^0 O^HER BEPQRTS (Cont'd) 

Property Matters 

(August 19^ 1977) C Cont * #J 

Victory Hotel, 
391 Powell Street, 
(Clause 1) 

MOVED by Aid. Rankin 

THAT the lease of the Victory Hotel to St. James Social 
Services Society, be approved on the basis set out in the 
Manager's report dated August 19, 1977, subject to the lease 
containing an appropriate management agreement with the City. 

FURTHER THAT the Community Services Committee consider 
with all parties concerned, the matter of renovations to, and 
management of, the Victory Hotel, and report back to Council. 

- CARRIED UNANIMOUSLY 

Clauses 2-5 inclusive 

MOVED by Aid. Bellamy 

THAT the recommendations of the City Manager, as contained 
in clauses 2, 3 and 4 of this report, be approved, and clause 5 
be received for information. 

- CARRIED UNANIMOUSLY 


B. Strathcona Evaluation Study 
Stage II. 


MOVED by Aid. Ford 

THAT this report of the City Manager, be received for 
information . 

- CARRIED UNANIMOUSLY 


C . City Hall Cafeteria 

MOVED by Aid. Harcourt 

THAT, as recommended by the City Manager, options 1 and 
2, contained -in" this report, be approved: 

FURTHER THAT option 4(a), submitted for Council's 
consideration, also be approved. 

- CARRIED UNANIMOUSLY 


D. Proposed Housing Development 
at 2nd and Wallace 


MOVED by Aid. Harcourt 

THAT the recommendation of the City Manager, as contained 
in this report, be approved. 

- CARRIED UNANIMOUSLY 


E. For Council action on this report, see page 5. 


F. Leave of Absence without Pay - 

Mr. Gordon R. Anderson - Fire Dept . 

MOVED by Aid. Gibson 

THAT the 1 oavo of absonco of Mr. G. f'. Aiulorson - Firo 
l)('|i.n l.moril , Ijc f»xlon<lo<l willif)U( pay fot two yc.ir.'i lif)iri .''.oi»l (,'ml»er 
1, L977, subject, l.o report back if necessary. 


- CARRIED UNANIMOUSLY 
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tZTt HftilAS&ft'S AND OTHER REPQRIS (Ctmt'd) 

I. Report of Standing Committee 
on Finance & Administration, 
August 4, 19 7 7 


The Council considered this report which contains two 
clauses identified as follows: 

CI. 1: Fire Department Band - Constitution 

CI. 2: Revised Budgeting System for the City of Vancouver 


Fire Department Band - Constitution 
(Clause 1) 


MOVED by Aid. Puil 

THAT the recommendations of the Committee, as contained in 
this report, be approved. 

- CARRIED UNANIMOUSLY 


Revised Budgeting System for 
the City of Vancouver. 
(Clause 2) 


When considering this clause. Council noted a report from 
the City Manager, dated August 22, 1977, submitted for information. 

MOVED by Aid. Puil 

THAT the recommendations of the Committee, as contained in 
this report, be approved after deleting the words 'in mid September' 
in recommendation 'A' and substituting the words 'October 13,1977' 
in lieu thereof: 

FURTHER THAT the report of the City Manager dated August 
22, 1977, be received for information. 

- CARRIED UNANIMOUSLY 


II. Report of Standing Committee 
on Community Services, 
August 4, 1977 


The Council considered this report which contains two 
clauses identified as follows: 

CI. 1: Day Care Information Report 

CI. 2: Moratorium on Drinking Establishments in the City 


Clauses 1 and 2. 

MOVED by Aid. Rankin 

THAT the recommendations of the Committee, as contained in 
clauses 1 and 2 of this report, be approved. 


- CARRIED UNANIMOUSLY 
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STANDING COMMITTEES & OTHER SEl^RTS (Cont'd) 

III. Report of Standing Committee 
on Finance & Administration, 
August 11, 1977 • 

The Council considered this report which contains five 
clauses identified as follows: 


CI. 1 

CI. 2 

CI. 3 

CI. 4 

CI. 5 


The Arts Club Theatre - Grant Request 
Vancouver Family Month Planning Committee 
Carefest '77 Grant Request 

Federal Employment Program - Canada Works 1977-78 
Brock House Society - Grant Request 


The Arts Club Theatre - Grant Request 
(Clause 1) 


MOVED by Aid. Brown 

THAT the recommendation of the Committee, as contained 
in this report, be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 


Vancouver Family Month Planning 
Committee - Grant Request. 
(Clause 2) 

MOVED by Aid. Brown 

THAT the recommendation of the Committee, as contained 
in this report, be approved. 

- LOST NOT HAVING 
RECEIVED THE 
REQUIRED MAJORITY 

(Aid. Brown, Puil and the Mayor opposed) 


Carefest '77 - Grant Request 
(Clause 3) 

MOVED by Aid. Brown 

THAT the recommendation of the Committee, as contained 
in this report, be approved. 

- LOST NOT HAVING 
RECEIVED THE 
REQUIRED MAJORITY 

(Aid. Bellamy, Brown, Gerard, Harcourt, Puil 
and the Mayor opposed) 


Federal Employment Program - 
Canada Works 1977-78 
(Clause 4) 


MOVED by Aid. Harcourt 

THAT recommendations 'A', 'B' and 'C of the Committee 
be received for information, and recommendations 'D' and 'E' 
be approved. 

- CARRIED UNANIMOUSLY 


Clause 5. 


For Council Action on this clause, see page 5. 
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IV. Report of Standing Committee 
on Planning and Development, 
August 11, 1977 


The council considered this report which contains four 
clauses identified as follows: 

CI. 1: Provincial Government Complex - Street Trees 
CI. 2: Half Yearly Review of the Planning Department 
Work Program 

CI. 3: Vancouver General Hospital - Facilities Planning 
CI. 4: Federal Employment Program - Canada Works 1977-78 


Provincial Grovernment Complex - 
Street Trees 

(Clause 1) 


MOVED by Aid. Harcourt 

THAT the recommendation of the Committee contained in this 
clause, be approved after deleting the words "to the next meeting 
of the Planning and Development committee". 

- CARRIED UNANIMOUSLY 


Clauses 2-4 inclusive 


MOVED by Aid. Harcourt 

THAT the recommendations of the Committee, as contained in 
clauses 2, 3 and 4 of this report, be approved. 

- CARRIED UNANIMOUSLY 


V. Joint Report of Standing Committees 
on Transportation and Planning and 
Development, August 11, 1977 

The Council considered this report which contains two 
clauses identified as follows: 

CI. 1: Parking Studies - Gastown and Chinatown 

Historic Areas 
CI. 2: Rail Rationalization Study 


MOVED by Aid. Harcourt 

THAT the recommendations of the Committees, as contained 
in clauses 1 and 2 of this report, be approved, 

- CARRIED UNANIMOUSLY 


VI. Report of Standing Committee 
on Transportation. 
August 11, 1977 


Nelson Street - Thurlow 

to Stanley Park 

(Clause 1) 


MOVED by Aid. Harcourt 

THAT this clause be received for information 

- CARRIED UNANIMOUSLY 
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VII. Public Information Meeting 
City Council & Park Board 
(August 11, 1977) 


Seawall Promenade & Cycle Path - 
Stanley Park 

MOVED by Aid. Harcourt 

THAT this report be received for information 

- CARRIED UNANIMOUSLY 


VIII Report of Vancouver City 
Planning Commission 
(August 19, 1977) 

Stanley Park Entrance - Coal Harbour. 
Letter from Parks Board, June 29, 1977 

MOVED by Aid. Ford 

THAT the recommendations of the Vancouver City Planning 
Commission, as contained in this report, be approved. 

- CARRIED UNANIMOUSLY 


Greater Vancouver Regional District Matters 

Alderman Harcourt referred to the recent announcement 
by Mr. Bonner that B.C. Hydro intends developing an office 
complex on the site of the old Dawson School. He suggested 
Council and the G.V.R.D. request an early meeting with Mr. Bonner 
to discuss this proposal and to enquire if B.C. Hydro has explored 
locating the proposed development in one of the regional town sites. 

The City Manager advised the matter of demolition of the 
Dawson School will be before Council on September 13, 1977, as 
well as a report on the complete manpower of B.C. Hydro, and its 
deployment within the region. 


RISE FROM COMMITTEE OF THE WHOLE 

MOVED by Aid. Bellamy 

THAT the Comm.ittee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bellamy 
SECONDED by Aid. Gibson 

THAT the report of the Committee of the Whole be adopted. 


- CARRIED UNANIMOUSLY 
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MOTIONS 

A. Closing, Stopping Up, Conveying 
& Subdividing (75th Avenue at 
Hudson Street) 


MOVED by Aid. Gibson 
SECONDED by Aid. Harcourt 
THAT WHEREAS 

(1) The City of Vancouver is the owner of all the streets 
and lanes lying within the limits of the City of 
Vancouver; 

(2) In the construction of the Arthur Laing Bridge coliomns 
were placed on City streets which now requires the 
relocation of 75th Avenue at Hudson Street; 

THEREFORE BE IT RESOLVED THAT all that portion of 75th Avenue 
dedicated by the deposit of plan 3069 adjacent to Lot 20, Block 2, 
Subdivision "Y", District Lot 318, Plan 3069 included in plan 
sworn to by B.L. Rathbone, B.C.L.S., on January 12th, 1976, a 
print of which is attached hereto; be closed, stopped up and 
conveyed to Her Majesty the Queen in Right of Canada; and 

FURTHER BE IT RESOLVED THAT the said closed street be subdivided 
with abutting lands; and 

FURTHER BE IT RESOLVED THAT the Crown convey to the City a 
portion of Lot 13, Block 2, said Subdivision "Y" for road purposes. 

- CARRIED UNANIMOUSLY 


B. Closing, Stopping Up, Conveying 
& Subdividing (S.W. Marine Drive 
at Hudson Street) 

} 

MOVED by Aid. Gibson 
SECONDED by Aid. Harcourt 
THAT WHEREAS 

(1) The City of Vancouver is the owner of all the streets 
and lanes lying within the limits of the City of 
Vancouver; 

(2) In the construction of the Arthur Laing Bridge columns 
were placed on City streets which now requires the 
relocation of S.W. Marine Drive at Hudson Street; 

THEREFORE BE IT RESOLVED THAT all that portion of S.W. Marine 
Drive adjacent to Lot "B", Block 1, District Lot 318, Plan 14774 
included in plan sworn to by B.L. Rathbone, B.C.L.S., on March 24th, 
1976, a print of which is attached hereto; be closed, stopped up and 
conveyed to Her Majesty the Queen in Right of Canada; and 

FURTHER BE IT RESOLVED THAT the said closed street be 
subdivided with abutting lands. 

- CARRIED UNANIMOUSLY 
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Item No. 1 cont'd 


e) Lot 25, Blk. 6, D.L. 739 

6975 Knight Street 

1) Loss of land (E 7 ' ) 

2) City Engineer to reconnect walk and 
replace any damaged lawn. 

f) Lot 38, Blk. 2, D.L. 739 

65i|9 Knight Street 

1) Loss of land (E 7 ' ) 

2) City Engineer to reconnect walks and 
replace any damaged lawn. 

g) Lot 3^, Blk. 2, D.L. 739 

6583 Knight Street 

1) Loss of land (E 7 ' ) 

2) City Engineer to reconnect walk and 
replace any damaged lawn. 

h) Lot 29, Blk. 3, D.L. 739 

6721 Knight Street 

1) Loss of land (E 7 ' ) 

2) City to rebuild portion of brick 
planter 


3) City Engineer to install concrete wall 
and grade steps, reconnect walk and 
replace any damaged lawn. 

i) Lot Blks. 29-31, D.L. 200 

7216 Knight Street 

1) Loss of land (W 7 ' ) 

2) City Engineer to install concrete wall 
and grade steps, reconnect walks and 
replace any damaged lawn. 

j) Lot 64, Blks. 29-31, D.L. 200 

7229 Knight Street 

1) Loss of land (E 7 ' ) 

2) Loss of shrubs 

3) The City Engineer to construct a 
concrete retainer wall with grade step 
at the new property line and replace 
any damaged lawn. 


$231.00 


$231.00 


$231.00 


$231.00 

60.00 
$291.00 


$231.00 


$231.00 
50.00 

$281.00 


k) Lot 37, Blk. 2, D.L. 739 

6553 Knight Street 

1) Loss of land (E 7 ' ) 

2) The City Engineer to replace 
damaged lawn. 


$231.00 


any 


RECOMMENDED that the Supervisor of Property and Insurance be authorized 
to acquire the above portions of land on the foregoing basis chargeable 
to Code 11^6/1803. " 

Your Board 


RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 
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MOTIONS (Cont'd) 

C. Closing, Stopping Up & Consolidating 
(Tyne, Euclid, Melbourne and Foster) 

MOVED by Aid. Gibson 
SECONDED by Aid. Harcourt 
THAT WHEREAS 

(1) The City of Vancouver is the owner of all the streets 
and lanes lying within the limits of the City of 
Vancouver; 

(2) The City owns all the lots in the block bounded by 
Tyne Street, Euclid Avenue, Melbourne Street and 
Foster Avenue; 

(3) The "T" lane separating the lots is no longer required 
for highway purposes; 

(4) It is proposed to use the block for a housing 
development; 

THEREFORE BE IT RESOLVED THAT all the "T" lane dedicated by 
the deposit of plan 2587 lying between the northerly production 
of the westerly limit of Lot 20, Block 7, District Lots 36 and 49, 
Plan 2587; the northerly production of the easterly limit of Lot 21, 
said Block 7 and a line joining the southeasterly corner of Lot 14, 
except that part included in Plan 5493, said Block 7 to the 
southwesterly corner of Lot 27, except that part included in Plan 
549 3, said Block 7; the same as shown outlined red on plan prepared 
by G. Girardin, B.C.L.S., dated April 12, 1977, and marginally 
numbered LF 8204, a print of which is hereunto annexed, be closed, 
stopped up and title taken thereto; and 

FURTHER BE IT RESOLVED THAT the said closed lane be 
consolidated with the abutting lands to form one parcel; 

- CARRIED UNANIMOUSLY 

D. Closing, Stopping Up & Subdividing 

(Lane South of 69th Avenue, West * 
of Ash Street) 


MOVED by Aid. Gibson 
SECONDED by Aid. Harcourt 
THAT WHEREAS 

(1) The City of Vancouver is the owner of all the streets 
and lanes lying within the limits of the City of 
Vancouver ; 

(2) The portion of lane lying between Lot 20, Block 21 
(Plan 2399) and Lot 20, Block 22 (Plan 2868), both 
of Block D, District Lot 319, 324 and part of 323, 
was dedicated by the deposit of Plans 2399 and 2868 
and is no longer required due to the lane being 
diverted north to 6 9th Avenue; 

(3) The City of Vancouver is subdividing the said Lot 20, 
Block 21, the said Lot 20, Block 22 and the adjacent 
City lands to form one parcel; 

THEREFORE BE IT RESOLVED THAT all that portion of lane 
dedicated by the deposit of Plans 2399 and 286 8 lying between the 
northerly production of the westerly and easterly limits of Lot 20, 
Block 22, Block D, District Lots 319, 324 and part of 323, Plan 
2868, the same as shown outlined red and green on plan prepared 
by G. Girardin, B.C.L.S., dated February 28, 1977, and marginally 
numbered LF 8129, a print of which is attached hereto, be closed, 
stopped up and title taken thereto; and 

FURTHER BE IT RESOLVED THAT the lane so closed be subdivided 
with the abutting lands. 

- CARRIED UNANIMOUSLY 


Regular Council, August 23 # 1S77* 


NOTICE OF MOTION 


The following Notice of Motion was submitted by 
Alderman Puil and recognized by the Chair: 


Burrard-Arbutus Connector 

MOVED by Aid. Puil 

THAT WHEREAS traffic problems are being compounded in 
the Point Grey Road area and in the Kitsilano area generally; 

AND WHEREAS the Burrard-Arbutus Connector offers a 
future solution to the traffic problems extending from 
Burrard Bridge to Point Grey; 

AND WHEREAS none of the property acquired for the physical 
right-of-way of the connector has been disposed of; 

THEREFORE BE IT RESOLVED THAT the City leave future 
options open by not disposing of the properties required for 
the Arbutus Connector: 

AND FURTHER THAT the City withdraw its offer to the 
G.V.R.D. to lease a portion of the aforementioned land for 
housing purposes. 


The Council adjourned at 3:30 p.m. 


The foregoing are Minutes of the Regular Council Meeting 
of August 23, 1977, adopted on Septemb^ 13, 1977. 


(Notice) 




MAYOR 



MANAGER'S REPORT, August 19, 1977 (WORKS: A-1 - 1) 


WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 

RECOMMENDATION 

1. Closure of East 8.5 Feet of McLean Drive 
from Pender Street to the Lane North 

The City Engineer reports as follows: 

"The owner of the properties formerly the iPs and SH on the east side of McLean 
Drive from Pender Street to the lane north received a development permit for the 
construction of a new commercial building on the site. A prior to condition was 
phe consolidation of the site and the dedication of the westerly 8.5 feet of the 
new site for the future widening of McLean Drive. 

Subdivision Plan 16550 has been deposited in the Land Registry Office. This 
plan created Lot "B" and dedicated the westerly 8.5 feet for road at no cost to 
the City. 

The owner has requested the use of this dedicated strip until it is required 
for the physical widening of McLean Drive. This widening is not expected to 
take place in the near future. 

I recommend that the 8.5 feet portion of road dedicated by Plan 16550 be 
closed, stopped up and leased to the owner of abutting Lot "B", Block 5, 
Subdivision "C", District Lot 183, Plan 16550, subject to the following 
conditions : 

(a) The lease to be for a ten-year term at an nominal rental of ten dollars 
for the term. 

(b) The lease to contain a 6-month notice of cancellation if the area is 
required for municipal purposes. 

(c) The area to be used in conjunction with the office use of the building 
on Lot "B". 

(d) The area not to be used for storage pruposes. 

(e) An agreement satisfactory to the City Engineer and the Director of Legal 
Services. " 

The City Manager RECOMMENDS that the foregoing recommendation of the 
City Engineer be approved. 

***** 

2. Streets Capital Appropriation - Burlington Northern Railway 
Crossing on Quebec Street - North of First Avenue 

The City Ehgineer reports as follows: 

"In the 1977 Basic Streets Capital Budget, funds were approved for 
the completion of the South By Pass which includes this portion of Quebec Street. 
Part of the work involves automatic crossing protection at the Burlington 
Northern Railway tracks north of First Avenue. The cost is estimated to be 
$50,000. 

Funds for this purpose are available in Streets Capital Account 
148/7938 - South By Pass Unappropriated. 

I recommend that 

The sura of $50,000 be approved for automatic crossing protection on 
Quebec Street north of First Avenue. 

The Director of Finance be instructed to appropriate $50,000 from 
Streets Capital Accotint 148/7938 for account 146/5916." 

The City Manager REXX)MMMDS that the above recommendations of the 
City Ehgineer be approved. 


Continued , * , 
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CONSIDERATION 

3. Local Improvement "On the Initiative" 

Pavement and Curbs on Inverness Street, 15th to 18th (443/31) 

The following letter, dated August 2nd, 1977, has been received from Mr. 
L.J.C. Jarvis of 1117 East 17th Avenue:- 

"To the Mayor and Council :- 

My neighbor and I attended the Court of Revision you held on 
July 26 at 7:30 p.m. to deal with protests in plans for pavements 
and curbs on 17th Ave. East - Windsor to Inverness. This was 
defeated by a canvass of the affected residents. A similar canvas 
was made on Inverness St. but was not successful by reason of out 
of town work by one part owner and holidays of another. During 
the past week end these people were contacted and their signatures 
are on the attached list. 

Hopefully you will see fit to accept their wishes on the rejection 
of the paving." 


The City Engineer reports :- 

"The project for pavement and curbs on Inverness Street from 15th Avenue to 
18th Avenue was one of 27 in the Mount Pleasant N.I. P. Triangle which came 
before a Court of Revision on 26 July. A Notice of Objection had been filed 
within the month allowed by the Charter but was insufficiently signed because 
of 'half-signatures'. Mr. Jarvis states that he was unable to get these made 
good in time because owners were out of the City. He has now submitted a new 
Notice of Objection on which one of the half -signatures has been made good. 
The Collector of Taxes' counts are:- 

As submitted in As now 

time allowed submitted 

Total Number of Owners 11 11 

Required to Defeat 6 6 

Signatures Accepted 5 6 

Half-Signatures 3 2 

The six properties for which signatures are now accepted have an assessed 
value less than the 'more than half required to defeat ($95,915, compared 
to $102,499 required). 

Mr. Jarvis is asking that Council not proceed with this project and, in so 
doing, give effect to a Notice of Objection: 

(a) filed after the time allowed by the Charter; 

(b) with objections sufficient in number, but insufficient in 
value to defeat the project. 

It is noted that paving and curbing of local residential streets is normally 
by Petition requiring at least two-thirds of the owners in favour. 

PROCEDURE: 


This project was one of a number undertaken by a Motion of Council on 
26 July, 1977. 

- If Council still wishes the project to proceed it should take no 
action on Mr. Jarvis' letter; 

- If Council does not now wish the project to proceed, it should amend 
the 26 July Motion to delete Item 31 of Schedule 443 from the list 
of projects undertaken." 

The City Manager submits the matter to Council for CONSIDERATION. 

fOR COUNCIL ACT!Ci( y.: . A:z.i } MR^I^ 


Manager's Report, August 19, 1977 



SOCIAL SERVICE & HEALTH MATTERS 

RECOMMENDATION 

1. Long Term Care 

The Minister of Health, the Honourable R. H. McClelland, in a letter dated August 3, 
1977 (copy circulated), asked the City of Vancouver to accept the responsibility 
for administering the Province's Long Term Care Program; all costs to be covered 
by the Province of British Columbia. 

The Medical Health Officer reports as follows: 

" The Long Term Care Program 

It is planned that all persons in British Columbia will be eligible for personal 
care, intermediate care and extended care at a patient charge of $6.50 per day 
effective January 1, 1978, and that before recommending any institutional care 
attempts will be made to arrange for an augmented home care service (including 
more homemaker service). This program has been requested by professional bodies, 
community organizations, senior citizen groups and concerned individuals for 
many years. Present long term care costs have been a great financial burden 
for thousands of families. 

There will be no charge for home management except for the homemaker component 
for which some charges will be made based on income. This program, though 
mainly concerned with the elderly, will also cover the mentally ill, the handi- 
capped, and will lata: apply to long term care for children. 

For the elderly, the planning figures are for seven per cent (7%) of those over 
65 to be covered in some level of institutional care and an additional eiqht 
per cent (8%) to be covered under hone inanagenent. 

This universal program is to replace present like placements under the Department 
of Human Resources and the Vancouver Resource Board on behalf of persons on public 
assistance, but will also cover all British Columbia residents regardless of income. 

The Proposed Procedures 

The patient, a family member, a physician or institution may request service. 
It is proposed that all local Health Departments in British Columbia would 
organize an assessment and placement service. A staff member would respond to 
the request, make an assessment and seek either resources for home management 
or a care facility appropriate to the degree and nature of the disability. 
Follow-up after placement is also required. 

The Task in Vancouver 

The following difficulties will be encountered in organizing and managing this 
Program in Vancouver. 

A. The Size of Service Need 

In addition to the handicapped and mentally ill, there are approximately 
25% of British Columbia's over 65 population resident in Vancouver. Approxi- 
mately 60,000 Vancouver residents over 65 will require 4,200 institutional 
placemenlsand 4,800 will require home management according to the 7% and 8% 
formula. 

B. The Complexity 

Vancouver is not self-sufficient in care resources. A deficiency is very 
apparent at the intermediate care level. This means that many placements 
across municipal boundaries will have to be negotiated. In addition some 
of Vancouver's specialized resources will attract placement Vancouver 
from outside. 

The distribution of care facilities within Vancouver is grossly uneven, 
which means that assessment staff in health units will have to refer persons 
to other parts of the City for placement. This makes the task much more 
complex than in a self-sufficient ^ smaller community. We will find it 
necessary to operate a central resource and patient registry. 
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C . Accommodation 

Since assuming responsibility for Home Care on October 1, 
1976, the Vancouver City Health Department has no office 
space for either field or central operations. 

D. The Timetable 

To date, no cash or personnel resources are available to 
Vancouver. It is going to be exceedingly difficult to 
set up new offices, administration, registry and field 
staff in only four and one-half months. 

E. Budget 

The Long Term Care Program will probably cost $138 million 
in B.C. and $35 million in the City. It is estimated that 
on a continuing basis, about 5% of the budget will be 
needed for administration and patient assessment, placement 
and follow-up. The staff required for this has to be 
appointed to start work well before January 1, 1978. This 
will be a very difficult task which can only be 
accomplished if the City is granted a large degree of 
autonomy and flexibility. Hence, it is essential that 
the City be assigned as soon as possible a global budget 
figure for the administration and assessment, and be given 
the authority to make appointments and expenditures 
within that figure, but monitored by a Provincial Health 
Department official. 

Recommendations 

That the City of Vancouver accept responsibility for the 
organization and administration of the Long Term Care 
Program in the City, under the general direction of the 
Community Care Licensing Board, but only on the conditions: 

(a) That 100% of all approved costs be borne by the 
Provincial Government 

(b) That the Province provide the City, before the end of 
September, with a global budget figure for the present 
fiscal year, and with sufficient authority and flexi- 
bility to appoint staff and to begin operations 
immediately. 

The City Manager RECOMMENDS that the recommendations of the 
Medical Health Officer be approved. 
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(BUILDING: A-4 - 1) 


BUILDING & PLANNING MATTERS 


RECOMMENDATION ; 

1. Cedar Cottage N.I. P. Appropriation: 

Commercial Street Walkway Beautif ication - 
2 2nd Avenue/Kingsway 

The Director of Planning reports as follows: 

"One of the priorities of the Cedar Cottage N.I. P. Concept Plan is to improve 
the general appearance and living environment of the area. One proposal under 
this priority is to develop a walkway and improve the street and gutters along 
Commercial Street between 22nd Avenue and Kingsway (on attached Appendix I). 

The preliminary plan was prepared by the Planning and Engineering Departments. 
This plan was distributed to and discussed with residents along the street and 
they generally endorsed it. 

The first step in implementing the plan was taken when a resident property owner 
applied for a local improvement petition so that curbs and gutters would be 
installed. The petition has met all the conditions of the Engineering Department 
and was approved by Council at the Court of Revision on Tuesday, July 26, 1977. 
The second step in implementing the plan was completed when Council, on February 
24, 1976 approved the purchase of four city-owned lots from the Cedar Cottage 
N.I. P. accounts for dedication to this walkway project. 

The third and final step is to undertake the implementation of the planting, the 
additional lighting and other beautification details. The Engineering Department 
cost estimate for this work is $38,850. The N.I. P. Committee recommends that 
Council approve this appropriation from the Cedar Cottage N.I. P. Accounts for 
these estimates (Appendix II). 

N.I. P. funds in the amount of $38,850 will be transferred from the Land Social 
Housing Account (894/9020) to the Recreational Facilities Account (824/2021) for 
the tree planting, street furniture, lighting, etc. 

C.M.H.C. and the Province concur with the above proposals. 

The Director of Planning RECOMMENDS: i 

THAT Council approve the approoriations from the Cedar Cottage Neighbourhood 

Improvement Program of $38,850 from the Land Social Housing Account to the 

Recreational Facilities Account for the planting, lighting and other 
beautification details. 

Costs would be shared as follows: 


The City Manager RECOMMENDS that the recommendation of the Director 
of Planning be approved. 


2. Kitsilano N.I. P. Appropriation: 

Kitsilano Neighbourhood House - Grounds Improvements 

The Director of Planning reports as follows: 


On May 10, 1977 City Council approved expenditure of up to $5,000 from the 
Kitsilano Neighbourhood Improvement Program budget to hire a consultant to 
work with the staff and Board of Kitsilano Neighbourhood House to prepare 
working drawings and detailed cost estimates for improvements to the 
Kitsilano Neighbourhood House grounds. 

Plans satisfactory to the Kitsilano Citizens Planning Committee and the 
Kitsilano Neighbourhood House Board have been prepared, and a development 
permit application has been made. The consultant has submitted an estimate of 
$68,000.00 to complete the project in addition to the $5,000 already allocated 
cc pay the Consultant's fees. . 


C.M.H.C. 

Province 
City 


$19,425.00 
$ 9,712.50 
$ 9,712.50. 
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Clause 2 Confc'# . 

The City Architect has been requested to co-ordinate the tendering and 
construction phases of the project. The purpose of this report is to seek 
City Council approval of the estimate and authorize callinq of tenders on 
the work. 

Once the bids have been received they will be assessed by the Kitsilano 
Citizens Planning Committee, Planning Department staff and Construction and 
Maintenance staff. A recommendation will then be forwarded to the City 
Manager for his approval. 


At present, there are insufficient funds remaining in the Recreation Facilities 
budget. There is still some money (approximately $35,775) left in the Social 
Housing budget; however, there is not enough remaining to purchase a developable 
site and it is felt that no further properties should be purchased until the 
existing NIP sites have been dealt with. Therefore, all of the money remaining 
in the Recreation Facilities category ($35,592) should be allocated to this project, 
with the remainder needed ($32,408) to come from the Social Housing category. 

C.M.H.C. and the Kitsilano Site Office Co-ordinator have reviewed and concur 
with the above proposal. 

The Director of Planning RECOMMENDS: 

(a) That City Council approve the expenditure of up to $68,000 (sixty-eight 

thousand dollars) from the Kitsilano Neighbourhood Improvement Program budget 
($35,592 from the Recreation Facilities category and ^32,408 from the Social 
. Housing category) for the purpose of imoroving the grounds of Kitsilano 
Neighbourhood House. This amount will be cost shared as follows: 

Federal $34,000 
Province $17,000 
City $17,000 

TOTAL $68,000. 


(b) That City Council authorize the calling of tenders on the work." 

The City Manager RECOMMENDS that the recommendations of the Director of 
Planning be approved. 


3. Grandview-Woodland N.I. P. Appropriation of Funds: 
Multilingual Orientation Service Association for 
Immigrant Communities (M.O.S.A.I.C.) 

The Director of Planning reports as follows: 


"On July 12, 1977 Council approved the Grandview-Woodland N.I. P. Concept 
Plan which included an allocation of $90,500.00 for improvements to social 
services in the area. The Concept Plan identified improvanents to social 
service agency office space as a priority in this category of N.I. P. ex- 
penditures. The purpose of this report, is to recommend the appropriation 
of funds for improvements to office space at 924 Commercial Drive for the 
Multilingual Orientation Service Association for Immigrant Communities 
(M.O.S.A.I.C). 

M.O.S.A.I.C. offers counselling, interpretation and translation services 
and liaison with community organisations in nineteen languages, as well 
as 911 emergency line translation in seventeen languages. There is 
presently a staff of 14 paid workers and 120 volunteers. The service 
is community based, operating from a leased store front at 924 Conmercial 
Drive. Operating funds for M.O.S.A.I.C. and its predecessors. Language 
Aid and Multilingual Social Service, have been provided on a year-to-year 
basis for the past five years. Funding is presently secure until March 
31, 1978. Approximately 50 per cent of regular operating funds is pro- 
vided by the Vancouver Resources Board; 40 per cent is provided by the 
Federal Department of Manpower and Inmigration under a Purchase of 
Service Agreement; and the remaining 10 per cent is provided through 
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the Social Planning Department of the City of Vancouver. In addition, 
Canada Works funding has been provided for a group of seven workers 
until March, 1978. Funding has not been adequate to provide for the 
rental or purchase of furnishings and office equipment necessary to 
operate these services properly. 

The Grandview-Woodland N.I. P. Committee believes that the use of 
M.O.S.A.I.C. services by members of the comnunity could be increased 
through the provision of properly equipped office space. All of the 
equipment that has been requested by M.O.S.A.I.C. is movable; hence 
public benefit from its use would not be affected by a change in the 
office location. M.O.S.A.I.C. presently has a three year lease on its 
office premises, with an option for renewal for a further three years. 
Should M.O.S.A.I.C. 's operation be terminated at some future time due 
to non-renewal of operating funds, the furnishings and equipment could 
be re-assigned by the City of Vancouver to other social services agen- 
cies, preferably in the Grandview-Woodland area, in consultation with 
the Social Planning Department and Grandview-Woodland citizens' organi- 
sations. 

The Central Mortgage and Housing Corporation has been advised of this 
proposal and concurs with the recommendation for funding of this pro- 
ject. The total cost would be $10,000.00. 

The Director of Planning RECOMMENDS that Council approve the expenditure 
of $10,000.00 from the implementation stage of the Grandview-Woodland 
N.I. P. (Social Services) for the purchase of office equipment and furn- 
ishings for the Multilingual Orientation Services Association for 
Immigrant Communities,, costs to be shared as follows: 

C.M.H.C. » $5,000.00 

Province of B.C. = $2,500.00 
City of Vancouver = $2,500.00" 


The City Manager RECOMMENDS that the recommendation of the Director of Plannin 
be approved. 

4. Mt. Pleasant N.I. P. Improvements to Robson, South China 
Creek and Sunnyside Parks 


The Director of Planning reports as follows: 


"On September 28, 1976 City Council approved the N.I. P. Concept Plan 
for the Mt. Pleasant Triangle. 

The N.I. P. allocation to parks improvements totals $369,000. Of 
this amount it is recommended that $358,033. be appropriated as 
follows: Robson $171,574., South China Creek $173,325. and Sunny- 
side $13,134. The remaining $10,967 tor park improvements is re- 
served for Sunnyside Park and will be held in abeyance vmtil 1978 
at which time further recommendations concerning Sunnyside Park 
will be made. 

The recommended allocations are the result of extensive discussion 
between the local N.I. P. Committee, planning staff. Park Board 
staff and other interested groups. The N.I. P. Committee endorsed 
these allocations in July, 1977. The Park Board have agreed 

to commence implementation on the parks in September, 1977. 

The attached cost estimates from the Park Board (Appendix I) out- 
line the estimated expenditures for the 3 parks to a total of 
$358,033. The map in Appendix II shows the 3 parks in the N.I. P. area. 
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As part of the South China Creek Park improvements a closure of 
East 10th Avenue from Keith Drive to the lane west of Clark Drive 
will be implemented - approved by Council on September 28, 1976. 
The City Engineer will implement the closure at the same time the 
park improvements are undertaken. All lands adjacent to the closure, 
except one property, are owned bv the Citv. The closure will f»i imi n;*^-*^ 
access to one flanking owner's carport (2606 Keith Drive). The 
property owner has agreed to the closure providing N.I. P. funds 
are used to rebuild the carport to exit via the existing lane. 
The Law Department has prepared a letter of authorization for the 
owner's signature. Two contractors' estimates have been obtained 
for reconstructing the carport. It is recommended that up to $7000 
Mt. Pleasant N.I. P. contingency funds be made available for this 
purpose. 

The City Engineer estimates the cost of engineering work to be 
done in relation to the closure of East 10 Ave. to be $11,500. 
This will cover the cost of closing the lane East of Keith Dr., 
constructing a garbage truck turnaround, safety fencing, minor 
raising of lane grade and pavement/curbs to close East 10 Ave. 
at Keith and at the lane west of Clark. It is recommended that 
$11,500 be appropriated from the Mt. Pleasant N.I. P. budget, services/ 
utilities account for this purpose. 

Some of the legal parcels in South China Creek Park have not yet been 
turned over to the Park Board's jurisdiction. It is therefore 
recommended that all remaining lands in South China Creek Park not 
under the care, custody and management of the Park Board be turned 
over to the Park Board (being lots 13-15 Subdivision A Blk 159 D.L. 264A 
lots 17-24 and 29-36 Subdivision B Slk 15^ D.L. 264A; lots 14-18 
Subdivision D Blk 159 D.L. 264A) . 

C.M.H.C. has concurred with all aspects of the Mt. Pleasant N.I. P. 
park improvements. 

Cost sharing of the recommended $358,033. N.I. P. expenditure will 
conform to the standard N.I. P. social/recreational formula, namely: 


Federal 50% $ 179,016.50 

Provincial 25% 89,508.25 

City ' 25% 89,508.25 


TOTAL $ 358,033.00 


The Director of Planning therefore RECOMMENDS: 

A) THAT Council approve a maximum of $358,033. to be appropriated 
from the Mt. Pleasant N.I. P. Social/Recreational Account 
#896-9215, towards improvements to Robson ($171,574.), 

South China Creek ($173,325.) and Sunnyside ($13,134.) Parks, 
as per the above cost sharing formula. 

B) THAT Council approve a maximum of $7,000. (50% Fed.; 25% Prov. ; 
25% City) to be appropriated from the Mt. Pleasant N.I. P. 
Contingencies Account #896-9219, towards reconstruction of 

the carport at 2606 Keith Drive and THAT all agreements in 
this respect be drawn to the satisfaction of the Director 
of Legal Services. 

C ) THAT Council approve a maximum of $11,500. (25% Fed.; 12.5% 
Prov.; 62.5% City) to be appropriated from the Mt. Pleasant 
N.I. P. ServicesAJtilities Account #896-9217, towards engin- 
eering work associated with the closure of East 10 Ave. - 
from Keith Dr. to the lane west of Clark Dr. 
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2. Review of City's Liability 
Insurance Requirements 

The Director of Finance has submitted the following report 
to your Board. 

" Introduction 

In 1966 the City hired Mr. Douglas Macdonald as a con- 
sultant to review the City's entire insurance program 
and requirements. In late 1966 Mr. Macdonald submitted 
his report which led in turn to his appointment by 
Council to implement, if possible, the recommendations 
and suggestions in his report, with respect to insurance 
of the City's physical assets. 

On July 7) 1970 Council adopted the recommendations of 
the Board of Administration report of June 17, 1970 
regarding the physical asset insurance^ recommendations 
based on a very comprehensive review by a committee of 
City officials ably assisted by Mr. Macdonald. 

Liability Insurance 

In general, liability insurance protects the insured, 
i.e. the City, against claims from persons who are 
injured or suffer loss or damage as a result of the 
operations or activities of the insured as specified 
in the insurance policy. At the present time only 
certain of the operations or activities of the City are 
covered . 

Your officials are of the opinion that a thorough review 
needs to be made. 

Review Procedure 

The best method of handling the review appears to be in 
the same manner as that for the physical asset insurance. 
A review committee should be established with senior 
representatives from Finance, Engineering, Law and 
Permits and Licenses, plus possibly others from time to 
time as specific areas are dealt with. The committee 
would be assisted by Mr. Macdonald. We do not have an 
insurance department or division as such. The Supervisor 
of Property and Insurance is responsible for the City's 
insurance program, but he has only one clerk to handle 
the function. Without Mr. Macdonald 's outstanding 
knowledge and capabilities in the insurance field 
we could not have adequately reviewed the physical asset 
insurance and his services are equally needed in reviewing 
the liability insurance. 

The City's liability insurance policies expire on April 
1, 1971. The review will probably not be completed before 
1972. Therefore, in early 1971 I will report further 
to Council regarding the expiring insurance policies. 

Cost of the Review 

Because of the difficulty in determining liability risks 
we expect the review to present greater difficulties 
than did the review of physical asset insurance. However, 
we do not expect the data systems (information gathering 
and maintenance) problems that we experienced in the 
physical asset area. This report requests Council 
approval of a total of $10,000 for consultants' fees 
for review of the City's liability insurance program and 
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D) THAT Council turn over all remaining lots in South China 
Creek Park to the care, custody and management of the Park 
Board - being lots 13-15 Subdivision A Blk. 159 D.L. 264A; 
Lots 17-24 and 29-36 Subdivision B Blk. 159 D.L. 264A; Lots 
14-18 Subdivision D Blk. 159 D.L. 264A." 

The City Manager RECOMMENDS that the foregoing recommendations of 
the Director of Planning be approved. 

5 . Enclave 16 - Champlain Heights 
The Project Manager, Champlain Heights Development Group reports as follows: 

June 14th, 1977, Vancouver City Council accepted an offer fran Connunity Builders 
to lease Enclave 16 in Chaitplain Heights. This offer was subject to the following 
condition: 

"Coitttunity Builders agree that if the City grants me a developnent 
permit, v*iich I agree to aj^ly for within 60 days after the date 
of acceptance of this offer by Council, permitting development of 
Enclave 16 as a strata title project having the particulars set out 
on page 2.1 of item 4C of the tender documents and I fail to enter 
into a lease of the property within one hundred and twenty (120) 
days after the date of acceptance of this offer by City Coimcil, 
then my deposit shall be forfeited to the City as liquidated 
damages for such failure and not as a penalty and the same shall 
become the absolute property of the City provided the City will 
permit development and sale in 4 phases of not more than 25 units 
each, phase 1 within 6 mos.; phase 2 within 12 mos.; jiiase 3 
within Ig mos. without accelerating the payment dates for the 
tender price." 

This subject clause was discussed with the Director of Planning and the Director 
of Legal Services prior to Council accepting the offer and vAiile the Director of 
Planning cannot guarantee the issuance of a development permit, it was agreed 
that a development permit application could be processed within the stated time 
frame. 

Cdtntunity Builders have been working on the development permit drawings. Havever, 
vAien these were reviewed by the Project Manager and the Co-ordinating Architect, 
certain basic changes were required. The Project I>1anager and the Developer agreed 
that it would be unproductive to submit an unacceptable development permit appli- 
cation sinply to satisfy this time deadline. It was therefore suggested that the 
Developer request an extension - this was agreed and Cotinunity Builders has sub- 
mitted a letter asking for a thirty-day 'extension. This extension would also apply 
to the period of time in v^ch the City woiiLd process the application. 

In view of the foregoing, the Project Manager reccmnends : 

THAT a thirty-day extension be granted to Connunity Builders for 
filing a development peinnit application and the same thirty-day 
extension be added to the time allocated for processing of the 
application and preparaticai of the lease documents. 

The City Manager RE0C^ME1C)S approval of the foregoing recamendation of the 
Project Manager, Chaitplain Heights Development Group. 


6 . Ground Leases - False Creek 

The Director of Finance reports as follows: 

"In the False Creek development, a condominium project was built on 
Lot 9 by Frank Stanzl Construction Ltd. The Lot 9 lease has 
recently been subdivided into 48 individual strata lot leases. 

Under the terms of those leases, the lessee has the option of choosing 
between four different rental schedules, with the requirement that 
the election of the particular rental schedule to be applied be made 
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on September 1, 1977. Frank Stanzl Construction Ltd. advises that 
there are ten strata lots remaining unsold and it has been requested 
that the option date of September 1, 1977 be deferred for those strata 
lot leases until those units are sold. Frank Stanzl Construction Ltd. 
has agreed to pay rent on those unsold units for the period of 
deferment at a rate 19% higher than is presently being paid. 

It is reconunended that the option date for election of the 
rental schedule for the ten unsold units in Lot 9, False Creek 
be deferred to the earlier date of March 1, 1978 or the date 
of assignment of the unit." 

The City Manager concurs with the recommendations of the Director 
of Finance and RECOMMENDS approval. 


7. Lease and Sublease to Greater Vancouver Floating 
Home Co-operative (Area 6 - False Creek) 

The Director of Finance and the Director of Legal Services report 
as follows: 

"On October 19, 1976 Council approved the taking of a 60-year 
lease of a waterlot in Area 6, False Creek from the Provincial 
Government and the granting of a 45-year sublease to the 
Greater Vancouver Floating Home Co-operative for a mixed 
liveaboard subdivision and pleasure craft marina. At the 
same time Council approved a 59-year lease to the Floating 
Home Co-op of adjacent City-owned land for construction of 
an underground ' parking garage to provide parking for the 
liveaboard residents and marina users. After construction 
of the parking garage the City has reserved use of the sur- 
face as a play field. 

Since the underground garage is to be used for the marina, the 
terms of the two leases should coincide. It is now proposed 
that the term of the waterlot sublease be increased from 45 
years to 50 years and the term of the parking garage lease 
be decreased from 59 to 50 years. The Co-operative and the 
Provincial Government have consented to this re-arrangement. 

It is recommended that the term of the lease and sublease 
both be 50 years as outlined in this report." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Director of Finance and the Director of Legal Services be approved. 
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FINANCE MATTERS 

RECOMMENDATION 
1 . Safety Chains for City of Vancouver Trailers 

The City Engineer and Director of Finance report as follows: 

To finance the upgrading and standardization of trailer safety chains, on 
City of Vancouver trailerized equipment, will require $18,000.00. Die majority 
of expenditure incurred will be to upgrade the older (15-30 year old) work 
trailers, to ensure compliance with the B.C. Motor Vehicle Act. These funds 
can be allocated from the $76,623.00 of Unappropriated Reserve in the Account 
for the Purchase of Additional Trucks and Heavy Equipment. 

The proposed refit will be carried out on a total of 202 units, including 
Work Trailers, Transport Trailers, and Trailerized Equipment. These units are 
split into two categories: 3,000 lb. and 6,000 lb. trailers. The estimated cost 
per assembly to cover components and installation is $100.00 for 6,000 lb. trailers 
and $75.00 for 3,000 lb. trailers. 

Modification costs for all units is estimated to be $18,000.00 including the 
cost of an alloy chain cutter ($400.00). It Is estimated that the conversion 
will take approximately 12 months to complete If we schedule conversion at one 
unit per day. 

The City Engineer RECOMMENDS that $18,000 be allocated from the $76,623.00 
of Unappropriated Reserve (Account # 4831-995 Purchase of Additional Trucks and 
Heavy Equipment) for the upgrading of tow hitch safety chain on all City trail- 
erized equipment. 


The City Manager RECOMMENDS that the foregoing recoininendations 
of the City Engineer be approved. 


2. Capital Funds for Back-up Radios in the 
Fire Department Dispatch System 


The City Engineer reports as follows: 

"Funds were approved In the 1976 Capital Budget for Phase 1 of a new 
Fire Dispatch System which utilizes voice dispatching over wire lines. Funds 
for Phase 2, the provision of back-up radios to provide an alternate voice 
communication path to the fireballs, are Included in the 1979 portion of the 
Flve-Year Capital Plan. The detailed design work of Phase 1 indicates that 
the complexity and uniqueness of the interconnection between Phases 1 and 2 
make it advisable to have the equipment of both phases supplied and Installed 
at the same time. 

I RECOMMEND that $85,000 for back-up radios In the Fire Dispatch System 
be transfered from the 1979 to the 1977 Basic Capital Budget to allow Phases 1 
and 2 dispatch equipment to be purchased and Installed together." 

The City Manager RECOMMENDS that the above recommendation of the City 
Engineer be approved. 


3 . Investment Matters (Various Funds) June 19 77 

The Director of Finance reports as follows: 
"(a) Security Transactions during the month of June 1977. 
(b) Summary of Securities held by the General and Capital Accounts. 

(a) SECURITY TRANSACTIONS DURING THE MONTH OF JUNE 1977 

1. GENERAL ANB CAPITAL ACCOUNT TRANSACTIONS (PURCHASES) 


Da t& Type of Security 


Maturity 
Date 


Maturity 
Value 


Cost 


Term 
Days 


Ju \e 


Dc te 


1 
1 
2 
3 
6 


8 
10 
15 
15 
16 
16 
20 
21 
21 
22 

22 

23 
28 
29 
29 
30 


Jtne 


Chartered Bank Deposit Receipts and Government Notes 


Mercantile Bank of Canada 
Bank of Montreal 
Royal Bank of Canada 
Bank of Montreal 
Greater Vancouver Water 

District 
Greater Vancouver Water 

District 
Bank of British Columbia 
Mercantile Bank of Canada 
Bank of British Columbia 
Bank of Canada 
Bank of British Columbia 
Mercantile Bank of Canada 
Royal Bank of Canada 
Bank of British Columbia 
Royal Bank of Canada 
Canadian Imperial Bank of 

Commerce 
Canadian Imperial Bank of 

Commerce 
Bank of British Columbia 
Toronto Dominion Bank 
Bank of British Columbia 
Mercantile Bank of Canada 
Royal Bank of Canada 


2. SINKING FUND TRANSACTIONS (PURCHASES) 

Type of Security 
Debentures 


June 2/77 

$ 1,000,000.00 

$ 999,787.70 

1 

7. 

75 

oepL . o\j/ / / 
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June 3/77 

1,000,164.38 

1,000,000.00 

1 

6. 

00 

June 7/77 

1,000,684.93 

1,000,000.00 

4 

6. 

25 

June 7/77 

1,000,227.40 

1,000,000.00 

1 

8. 

30 

June 16/77 

1,001,792.60 

1,000,000.00 

9 

7. 

27 

Nov. 15/77 

1,031,868.49 

1,000,000.00 

160 

7. 

27 

Sept. 1/77 

1,016,372.60 

1,000,000.00 

83 

7. 

20 

Nov. 15/77 

2,576,080.82 

2,500,000.00 

153 

7. 

26 

June 16/77 

1,000,212.33 

1,000,000.00 

1 

7. 

75 

Nov. 1/77 

1,541,173.15 

1,500,000.00 

138 

7. 

26 

Sept. 1/77 

1,015,189.04 

1,000,000.00 

77 

7. 

20 

June 21/77 

1,000,164.38 

1,000,000.00 

1 

6. 

00 

Nov. 2/77 

1,026,506.30 

1,000,000.00 

134 

7. 

22 

June 22/77 

1,500,267.12 

1,500,000.00 

1 

6. 

50 

Sept. 30/77 

2,039,041.10 

2,000,000.00 

100 

7. 

125 

Oct. 14/77 

2,555,633.56 

2,500,000.00 

114 

7. 

125 

Sept. 15/77 

1,016,270.68 

1,000,000.00 

84 

7. 

07 

Oct. 31/77 

2,049,520.55 

2,000,000.00 

125 

7. 

23 

Nov. 15/77 

2,055,371.51 

2,000,000.00 

139 

7. 

27 

Aug. 26/77 

1,998,830.51 

1,976,220.00 

58 

7. 

20 

July 5/77 

1,000,821.92 

1,000,000.00 

5 

6. 

00 


$30,450,061.86 

$29,976,007.70 





8 City 

10 City 

14 City 

15 City 
15 City 
15 City 
15 City 
15 City 
27 City 

29 City 

30 City 


of Vancouver 
of Vancouver 
of Vancouver 
of Vancouver 
of Vancouver 
of Vancouver 
of Vancouver 
of Vancouver 
of Vancouver 
of Vancouver 
of Vancouver 




Maturity 

Maturity 



Term 

Yield 



Date 

Value 

Price 

Cost 

Yrs . Mos 

. % 

9. 

25% 

Sept. 1/90 $ 

10,000.00 

98.50 

$ 9,850.00 

13/3 

9.45 

6. 

00% 

June 15/80 

1,000.00 

94.00 

940.00 

3/- 

8.29 

9. 

00% 

June 14/82 

37,962.88 

100.00 

37,962.88 

5/- 

9.00 

9. 

00% 

June 15/92 

5,666.65 

100.00 

5,666.65 

15/- 

9.00 

6. 

00% 

June 15/80 

30,000.00 

93.85 

28,155.00 

3/- 

8.30 

9. 

00% 

June 15/92 1 

,223,291.94 

100.00 

1,223,291.94 

15/- 

9.00 

9. 

00% 

June 15/92 1 

,436,360.15 

100.00 

1,436,360.15 

15/- 

9.00 

9. 

00% 

June 15/87 

169,149.06 

100.00 

169,149.06 

10/- 

9.00 

6. 

25% 

Apr. 15/80 

3,000.00 

95.20 

2,856.00 

2/10 

8.20 

IC 

.00% 

Dec. 16/94 

49,000.00 

103.00 

50,470.00 

17/6 

9.64 

5. 

00% 

May 1/78 

15,000.00 

98.16 

14,724.00 

-no 

7.25 



$2,980,430.68 


$2,979,425.68 
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Chartered Bank Deposit Receipts £ Government Notes Days 
Jurie 14 Bank of British Columbia June 15/77 3,000,595.89 3,000,000.00 1 7.25 


$5,981,026.57 $5,979,425.58 


3. CEMETERY CARE FUND (PURCHASES ) 

Term 

Debentures Yrs . Mos , 


Jur^ 16 City of Vancouver 5.5% Dec. 1/77 $ 1,000.00 98.88 $ 988.80 -/5 8.00 

16 City of Vancouver 5.5% Mar. 1/78 1,000.00 98.09 980.90 -/& 8.30 

16 City of Vancouver 5.5% Mar. 1/79 5,000.00 95.53 4,776.50 1/8 8.35 

16 City of Vancouver 10.0% Dec. 16/94 25,000.00 103.00 25,750.00 17/6 9.64 


$ 32,000.00 $ 32,496.20 


(b) SUMMARY OF SECURITIES HELD BY THE GENERAL AND CAPITAL 
ACCOUNTS ONLY - AS AT JUNE 30, 1977. 

Type of Security Par or Maturity Value Cash or Book Value 

Short Term 

Chartered Bank Deposit Receipts 

and Government Notes $ 65,184,152.27 $ 63,375,192.90" 


The City Manager RECOMMENDS that the foregoing report of the Director of Finance 
be approved. 


4. False Creek Co-op Housing Association Land Lease 
in False Creek - Earthquake Insurance 


The Director of Finance reports as follows. 

"All ground leases in False Creek require the lessees to obtain earthquake 
Insurance on their buildings. This requirement was for the purpose of 
insuring that, if an earthquake occurs, there will be funds to rebuild and 
that, at tffe end of the lease there will be a building on the land. At the 
end of the lease, some of the buildings revert to the lessor, being the City, 
but the City would have to buy all the "market" buildings. 

However, insurance against earthquake is not common in Vancouver. Most property 
owners do not insure their properties against earthquakes because the cost of 
such insurance can increase premiums by 30% to 50% over normal insurance. 

The False Creek Co-operative Housing Association has requested that the clause 
in their lease that requires earthqtiake insurance be modified to eliminate this 
requirement as the cost of earthquake insurance increases their costs by 45%. 
They further note that no City buildings are covered for earthquake damage and, 
in fact, very few buildings in the lower mainland have such coverage. This is 
true. 
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In light of the overall lack of earthquake insurance, and the cost burden obtaining 
such insurance would place on the association, I do not believe the requirement 
for earthquake insurance should be enforced and would therefore 

RECOMMEND that Council not enforce the earthquake insurance requirement 
in the False Creek Ground Lease with the False Creek Co-operative Housing 
Association." 

The City Manager RECOMMENDS that the foregoing recommendation of the Director of 
Finance be approved. 


5 . Immediate City Metric Conversion Requirements 


The City Engineer reports as follows: 

"On March 15, 1977, City Council approved the metric conversion program 
for the City. The program included plans for the creation of a Metric Conversion 
Committee to 'develop conversion plans for their civic departments, develop 
conversion budgets, and schedule training and educational seminars where necessary' 
The Committee has now held four meetings; conversion plans within civic departments 
are under development, and a training seminar for committee members and key staff 
has been held. 

It became immediately apparent that if the City is to keep pace with the 
national conversion program, then it would have to acquire the tools required to 
operate in the metric system. The following key events have been determined as 
having the greatest, most immediate impact upon the City: 

July, 1977 - Land surveying goes metric 

September, 1977 - Road signs (speed, distance and vertical 

clearance) go metric 

January, 1978 - Construction goes metric. 

Investigations of immediate budget requirements by each civic department 
have been conq>iled through the Metric Conversion Committee for items that will be 
required to comply with conversion events occuring prior to next year's budget. 


and costs are as follows: 


Manual and Electronic Converters 

$ 735.00 

Drafting Equipment 

995.00 

Survey Equipment 

600.00 

Measuring Tapes 

1,050.00 

Personal Weighing Scales 

6,600.00 

Vehicle Weighing Scales 

400.00 

Literature & Education 

600.00 

Miscellaneous 

620.00 

Total 

$11,600.00 


The Director of Finance advises that funds are available from the 
contingency reserves . 

I RECOMMEND that $11,600.00 be provided from Contingency Reserve for 
purchase of metric equipment in 1977." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
City Engineer be approved. 
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6. Vancouver's Role in a Conserver Society 

Energy Conference - Grant Request for Travel Costs 


City Council on June 14th, 1977 when considering a gommunication 
from Alderman Harcourt on Vancouver's Role in a Conserver Society, 
passed the following resolution: 

"(a) Council establish a Steering Committee of 

the Planning & Development Ctte. to work with 
staff on the development of a Local Conserver 
Program. 

(b) The City sponsor with the UBC Department of 
Continuing Education (and possibly SFU) a 
workshop in the Fall on the civic role in 
resource conservation. 

(c) Council formally communicate with other 
levels of government to ask for cooperation 
and support in the Vancouver program...." 

The City Manager has received the attached letter from the Co- 
ordinator of the proposed Energy Conference which will be held 
in Vancouver, October 26th-28th, 1977 at the Hotel Georgia. It 
is anticipated that registration fees ($100 per person) will cover 
all costs of administration, hotel rental etc. but will not cover 
the costs of bringing to the Conference the desired speakers and 
resource people from other parts of Canada. In return for accepting, 
without charge, an unlimited number of Aldermen and Staff at the 
Conference, the Centre for Continuing Education is requesting a 
grant of $2,500 to help defray these travel costs. 

The Comptroller of Budgets & Research advises that if this grant 
request is approved the source of funds will be Contingency Reserve. 

In view of the Council resolution that Council co-sponsor the 
workshop, the City Manager RECOMMENDS that Council approve a grant 
of $2,500 towards defraying travel costs for speakers attending 
the proposed Energy Conference. 

7. Roddan Lodge - 124 Dunlevy Avenue Operating Cash 
Advance and Staffing. 


The Supervisor of Properties reports as follows: 

"City Council on January 11, 1977 approved the recommendation 
o'f the Director of Finance and the Director of Social 
Planning that the management of the Roddan Lodge be the 
responsibility of the Properties Division. 

The first tenants will move in October 1st, 1977 and 

it is necessary to have staff on site to accept delivery 

of furniture and equipment. 

Approval is required from City Council for appointment 
of a Manager and three Building Service Workers I 
subject to the budget approval by Central Mortgage and 
Housing Corporation. Also, the City administrative 
services will have to be utilized to meet the needs 
of the operation . prior to receiving payment from 
C.M.H.C. Approval is required from City Council to 
advance $30,000 per month to the City of Vancouver 
Public Housing Corporation. At no time will it require 
more than $100,000 and C.M.H.C. and B.C. Housing 
Management Commission will reimburse the City for the 
interim costs. B.C. Housing Management Commission 
will be advancing the rental supplement for a three 
month period as soon as they receive cc»npleted 
applications from the tenants. 
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Recommended 

(a) That the Supervisor of Properties, in conjunction with 
the Director of Personnel Services, be authorized to 
appoint four staff members, two of these (the Manager and 
one Building Service Worker I) to be appointed in advance 
of CMHC aooroval of the budaet. 

(b) That $30,000 per month be advanced to the City of 

Vancouver Public Housing Corporation for interim 
operating costs necessary prior to C.M.H.C. and 
B.C. Housing Management Commission funding." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Properties be approved. 


8. Sidewalk Cafe . 

The City Engineer reports as follows: 

"A new application to operate a sidewalk cafe has been received from 
the Old Spaghetti Factory, 53 Water Street (near Maple Tree Square). 

The application has been considered and: 

- the proposal Is acceptable to the Health Department; 

the location Is satisfactory from an Engineering Department 
standpoint; 

the Supervisor of Properties has determined an appropriate 
rental rate for the use of City sidewalk. 

If approved, the Provincial Liquor Administration Branch will be 
so advised. 

Accordingly, it is RECOMMENDED that a year to year lease agreement 
be executed with the Old Spaghetti Factory, with the City Engineer and the 
Director of Legal Services signing on behalf of the City of Vancouver. 

Further, that the Provincial Liquor Administration Branch be advised 
that City Council has no objection to the sale of liquor at this sidewalk cafe." 

The City Manager RECOMMENDS that the foregoing recommendation 
of the City Engineer be approved. 


CONSIDERATION 

9. Vessel "St. Roch" at the Maritime Museum . 
The Director of Finance reports as follows: 

"The vessel, St. Roch, is a National Historic Site under the Historic Sites 
and Monuments Act of the Federal Parliament. It is owned by the City of 
Vancouver having been transferred from the R.C.M.P. a number of years ago. 

The Federal Government apparently wishes to acquire the St. Roch from the City 
of Vancouver and have been engaged in negotiations with the Museums and 
Planetarium Association for several years with a view to accomplishing this. 
Under the existing agreement with the Federal Government, the City is responsible 
for providing maintenance and shelter for the St. Roch in a manner satisfactory 
to the Minister, even though the Federal Government does pay the cost. If the 
City wished for some reason to terminate the existing agreement or close up the 
facility, the Federal Government has the right to require the City to reimburse 
them for the restoration costs related to the St. Roch (on the order of $400,000). 


The latest draft version of the new agreement has just come into our hands and 
it would appear to contain a provision that the City will sell the St. Roch to 
the Federal Government for a price which is still not finalized but would appear 
to be on the order of $150,000. However, the agreement also provides that the 
City must spend this money to build a new entrance to both the St. Roch and the 
Maritime Museum. The draft also removes some of the potential liability of the 
City and this is desirable. 

The Centennial Maritime Museum including the seawall, the drydock for the St. Roch, 
the moving of the St. Roch and its original element of restoration, cost $563,000 
of which the City contributed $218,000. The cost actually associated with the St. 
Roch appeared to have been something on the order of perhaps $150,000. In addition, 
the City constructed the shelter for the St. Roch at a cost of approximately $184,000 
of which the City's share was approximately $161,000. The new agreement does not 
appear to propose selling the shelter to the Federal Government but only the vessel 
itself. With this cost picture, it is not unreasonable to say that the City had 
no costs related to the St. Roch and that the City's contribution was entirely for 
the Maritime Museum and associated amenities. 

We are advising the Museums and Planetarium Association of various items in the 
draft agreement that we wish to see adjusted but the primary concern at this moment 
is whether Council has any objection to selling the St. Roch to the Federal 
Government for a price which then must be spent on a new entrance to the St. Roch 
and Maritime Museum. The Federal Government would pay all the maintenance costs 
associated with the St. Roch including attendents. 

It is therefore submitted for Council consideration as to whether they have any 
objection to selling the St. Roch to the Federal Government." 

Your City Manager submits the above report of the Director of Finance to Council 
for CONSIDERATION. 


FOR COUNCIL ACTION SEE PA6E(S)^f?l^K^ 
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PROPERTY MATTERS 


RECOMMENDATION 

1, Victory Hotel, 391 Powell Street 

The Supervisor of Properties reports as follows: 

"City Council "IN CAMERA" on May 31, 1977, approved the 
acquisition of the Victory Hotel, 391 Powell Street, 
legally described as Lots 25 and 26, Block 40, District 
Lot 196, Plan 196. Also approved was the following 
recommendation : 

' THAT the City of Vancouver lease the Victory Hotel to 

St. James Social Service Society, with details of the , 

lease to be reported to City Council for approval. 

The Victory Hotel has now been registered in the name 
of the City of Vancouver. In order to be eligible for 
R.R.A.P. funding to renovate the building, St. James Social 
Service Society have requested that the City grant to them 
a lease under the following terms and conditions: 

Term: 15 years from August 1, 1977 

Rental: $1.00 per year 

Utilities: Lessee to be responsible for the 

payment of same. 

Renovations: To be carried out at the expense 

of St. James Social Service Society 

Agreement: To be satisfactory to the Director 

of Legal Services and to be similar 
to the lease between the City and 
St. James Social Service Society 
for 333 Powell Street. 

It is noted that the lease to St. James Social Service 
Society is deemed to include the commercial space on the 
lower floor embracing three premises; namely, 377, 379, 
and 381 Powell Street. 

Recommend a lease to St. James Social Service Society be 
approved on the foregoing basis. " 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Properties be approved. 

2 . Lease of City-owned Property - 1670 Main Street 

The Supervisor of Properties reports as follows :- 

"This property at 1670 Main Street known as Lots 1-3, Block 3, 
District Lot 200A, Block 2A, District Lot 2037 is leased to 
Biitler Tire Limited until December 31 f 1988 at a rental of 
$920.00 per month plus taxes. 

The premises consist of vacant Lot 3 and Lots 1 & 2 which are 
improved with a one-storey office and warehouse and a 4-bay 
servicing shop. 
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Item No. 2 cont'd 

requirements. Provision will be made in the 1971 and 
1972 revenue budgets as no portion of the amount will be 
required in 1970. 

Miscellaneous Matter 

The review of the physical asset insurance is completed 
and Council approved the recommendations resulting 
therefrom. The appropriation for consultants' fees 
was $1,000 short of the amount required and it is there- 
fore recommended that $1,000 be provided by an appropriation 
from Revenue Surplus - Prior Years, pending the final 
Revenue and Expenditure results for 1970. 

Recommendations 

It is RECOMMENDED: 

a) That a Committee be established for the purpose of 
reviewing the City's program and requirements for 
liability insurance, and that the Finance, Engineering, 
Law and Permits and Licenses Departments each appoint 

a representative to the Committee. The chairman would 
be the Deputy Director of Finance. 

b) That Council approve the appointment of Royal Financial 
Insurance Ltd. (Mr. Douglas Macdonald) as consultant 
for the insurance review, on the same basis of payment 
that applied to the physical asset insurance review, 

at an estimated total cost of $10,000. No part of 
this amount will be required in 1970. Provision 
would be made in the 1971 and 1972 revenue budgets. 

c) That Council approve an appropriation of $1,000 from 
Revenue Surplus - Prior Years (pending the final 
revenue and expenditure results for 1970) to complete 
payment of the consultants' fees for the review of 
physical asset insurance requirements." 

Your Board 

RECOMMENDS that Council approve the recommendations of the Director 
of Finance. 


3. Establisiiment of City-Owned Property 
For Highway Purposes 

The Supervisor of Property and Insurance reports as follows: 

"In 1921 the City acquired by tax sale Lots 9 and 10, 
Block 24OA, D.L. 526 situated on the South side of i|th 
Avenue between Trafalgar and Larch Streets. The property 
was sold in 1937 except for the South four feet of each 
lot which was retained for lane purposes. 

The portions retained by the City were never formally 
established as lane, and the City holds Title No. 
73089-1 to the South four feet of Lots 9 and 10, Block 
2i4.0A, D.L. 526. The Assessment Commissioner has requested 
the dedication of these portions as lane, and a formal 
resolution covering the establishment will be forwarded 
to Council. 


continued . . . / 5 
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Lots 1 & 2 measiire approximately 110' x 88' and Lot 3 approximately 
50' X 87' and are zoned M2 - Industrial. 

Butler Tire Limited stated they have consistently lost money at 
this location and wish to cancel their lease. 

The rental for Lots 1 to 3 are subject to review as of September 1, 1977 
and it is proposed to increase the rent to $1,365.00 per month 
plus taxes. 

Two senior employees of Butler Tire wish to take over the operation 
of Lots 1 & 2 and the adjoining lessees of Lots 4-7 wish to lease 
Lot 3. 

Following negotiations the following agreement has been reached: - 

PREMISES - Lots 1 & 2 

- September 1 , 1977 to December 31 , 1988. 

LESSEE - Grasons Tire Limited, 1670 Main Street, Vancouver, B.C. 

- Tire sales and alignment. 

RENT - $1,145.00 per month pliis l/l2th of annual taxes as if levied. 

RENTAL REVIEW - Every 2-j years and to be market rental value plus 
annual taxes as if levied. 

ASSIGNMENTS - Lessee not to assign or sub-lease without consent, 
such consent not to" be \mreasonably withheld. If 
permission to assign is granted, City to have ri^t 
to charge the then market rental value plus taxes. 

INTEREST ON ARREARS - City to have ridit to charge interest on 
arrears of rent and taxes at a rate 3^ above the 
prime lending rate of the Bank of Montreal, Main 
Branch, Vancouver, per annum until paid. 

REPAIRS - Lessee to re^iair to the standard of a prudent owner 

except lessee not responsible for structural repairs. 

INSURANCE - City to insure building against loss by fire, hmmea 
to carry a minmum of $500,000.00 public liability 
insurance . 

OUTGOINGS - Lessee to ji^ ^ oiSfc@»M^s, 

CITY BY-LAWS - Lessee to obey including obligatitn to remove saow 
from sidewalk. 

SECURITY DEPOSIT - 2 months rent plus 2/l 2tha anrnial t^e.B . Peposit 
to be reduced to one nonths rent plus l/l2th taxes 
on March 1, 1980, if in the opinion of the Supervisor 
of Properties the lessee has faithfully adhered to 
the terne of the lease. 

LESSEE'S FIXTURES - Lessee can remove. 

DEVELOPMENT PERMIT - Permit to be obtained for the conversion of 
one bay for motor vehicle alignment. Sketch of 
proposed change to be first submitted to Supervisor 
of Properties for approval. 

LEASE AGREEMENT - Satisfactory to Director of Legal SQj^via^4 
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PREMISES - Lot 3 

TERM - September 1, 1 977 to December 31, 1988. 

LESSEE - Intercontinental Wholesale Auto Brokers Limited, 
1630 Main Street, Vancouver, B.C. 

Jgg - Parking 

JIgX - $220.00 per month plus l/l2th annual taxes as if levied. 

RENTAL EEVIEtf - Every 2r years and to be market rental value plus 
1/I2th annual taxes as if levied. 

■ASSIGNMENTS - Lessee not to assiffn or sub-let without consent, 
such consent not to be unreasonably withheld. If 
permission to assign is granted. City to have right 
to charge the then market, rental value plus taxes. 

INTEREST ON ARREARS - City to have right to charge interest on 
arrears of rent and taxes at a rate of 3?^ above 
the prime lending rate of the Bank of Montreal, 
Main Branch, Vancouver, per annum until paid. 

INSURANCE - Lessee to car^ a minmum of $500,_000.00 public 
liability insurance. 

OUTGOINGS - Lessee to pay all outgoings. 

CITY BY-LAWS _ Lessee to obey including obli^tion to remove 
snow from sidewalk. 

SECURITY DEPOSIT - 2 months rent plus l/l2th annual taxes. 

DEVELOPMENT PERMIT - Lessee to obtain. 

LEASE AGREEMENT - Satisfactory to Director of Le^p.1 Services. 


The Supervisor of Properties is of the opinion that the foregoing 
proposal is realistic and is an improvement over the existing 
lease to Butler Tire Limited. 

It is reccimended that the existing lease of Lots 1 - 3 to 
Butler Tire Limited be cancelled and new leases entered into 
subject to the above mentioned conditions." 

The City Manager RECOMMENDS that the foregoing recommendntion of the 
Supervisor of Properties be approved. 


3. Lease of City-owned Property 
- 802 Pacific Street 


The Supervisor of Properties reports as follows: 

"This property at 802 Pacific Street, known as the West H of 
Lot A and the East h of Parcel A, Block 121, District Lot 541 
is reserved from sale for futiure highway requirements. 

The site measures 100' X 120', is zoned FCCDD and is improved 
with a service station type building and blacktop. 

It is leased to Wilford S. Burnett until July 31, 1981 at a 
present rental of $330.00 per month plus taxes. The lessee 
wishes to construct an addition to the building and to utilize 
the rear portion for parking and has asked for a new lease of 
longer term. 
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The City Engineer has no objection to granting an extension and 
after negotiation the lessee has agreed that the rent be increase 
to $465.00 per month plus taxes, as if levied, subject to the 
following terms and conditions. 


USE: 


TERM: 


Automobile repair shop and 
parking 

10 years from November 1, 
1977 with an option to renew 
for a further 5 years. City to 
have right to cancel on 12 
months notice at any time after 
5 years. 


3. ASSIGNMENTS: 


4. SUB-LEASE: 


5. INTEREST ON ARREARS: 


6. RENTAL REVIEW: 


Lessee not to assign or sub- 
lease without written consent, 
such consent not to be unreason- 
ably withheld. If permission to 
assign is granted. City to have 
right to charge the then market 
value plus taxes, as if levied. 

Lessee to have right to sub- 
lease portion for parking 
purposes . 

City to have right to charge 
interest on arrears of rent and 
taxes, as if levied, at a rate 
of 3% above the prime lending 
rate of the Bank of Montreal, 
Main Branch, Vancouver, B.C., 
per annum until paid. 

Every 2*j years and for the first 
10 years to be market rental 
value of the land and the exist- 
ing building plus taxes, as if 
levied. For the remaining 5 
years - market rental value of 
the land and the enlarged build- 
ing plus taxes, as if levied. 


7. ADDITION TO EXISTING 
BUILDING: 


8. DEVELOPMENT PERMIT: 


9. REPAIRS: 


10. CT^CELLATION: 


Lessee to construct addition 
as shown on drawing 03876-2 
dated June 25, 1977 to the 
satisfaction of the Supervisor 
of Properties (on file in Prop, 
office) . 

Lessee to obtain. 

Lessee to repair to the standard 
of a prudent owner except that 
lessee not responsible for 
repairs to the roof or structural 
repairs. 

In the event that the City cance! 
at any time prior to the expira- 
tion of 10 years then the una- 
mortized portion of the cost of 
the addition and fixed equipment 
to be refunded by the City to th€ 
Lessee. The total cost is 
$19,100.00 and will be refunded 
on basis of $1,910.00 per annum. 


Cont'd. 
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11. 


INSURANCE : 


City to insure existing building 
and addition against loss by fire 
Lessee to carry a minimum of 
$500,000.00 public liability 
insurance. 


12. 


OUTGOINGS : 


Lessee to pay all outgoings. 


13. 


CITY BY-LAWS: 


Lessee to conform to all City 
By-laws including obligation to 
remove snow from sidewalks. 


14. 


SECURITY DEPOSIT: 


One months rent ($465.00 plus 
l/12th of annual taxes, as if 
levied) . 


15. 


LEASE AGREEMENT: 


To be satisfactory to the 
Director of Legal Services. 


It is recommended that the existing lease be cancelled and that 
a new lease be entered into subject to the above mentioned 
conditions . " 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Properties be approved. 


4 Request to cancel lease - City owned property: 
N/S 34th Avenue between Slocan and Kingsway 

The Supervisor of Properties reports as follows :- 

"The City -owned property, legally described as Lots 21-23, 
Blocks 1 and 2, D.L. 52, is situated on the north side of 34th 
Avenue between Slocan and Kingsway. The property is zoned 
RS-1, One Family Dwelling District and has been leased to 
Mr. Karass' Steak House Limited since November 1, 1969. The 
tenant operates a restaurant on Kingsway and the City property 
provides customer parking for seven cars. 

The present lease was renewed from July 1, 197 5 and expires on 
June 30, 1980 at a present monthly rental of $117.50. There 
is a rental review due on December 31, 1977. 

The lessee is in arrears on the rent and owes $810.00 up to 
July 31, 1977. The tenant was contacted regarding payment of 
the rent and the upcoming rental review. In the discussion, 
the tenant advised that he no longer requires the City property 
for parking purposes and he requested the City's consent to 
cancel the lease. The lessees' restaurant premises was recently 
reduced by one-half when the next door building containing the 
large dining room was leased to another party. The tenant 
advised that he will make every effort to pay the rental arrears 
up to July 31, 1977. 

Under terms of the lease, provision is made for the City to 
terminate the lease with notice for default in the payment of 
rent. In addition, the City is entitled to claim three months' 
current rent as liquidated general damages. 

It is recommended that the lease of Lots 21 to 23, Blocks 1 and 
2, D.L. 52, to Mr. Karass' Steak House Limited be terminated as 
of July 31, 1977 and the Supervisor of Properties be authorized 
to take whatever action necessary to recover rents owing." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Properties be approved. 


€Qii&*liS* .... 
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INFORMATION 

5. Hamilton Hotel, 519 Hamilton Street - Room Rentals 

The Supervisor of Properties reports as follows: 

"The Supervisor of Properties submits the following information 
in connection with the letter from Mr. G.W. Michaels of June 
16, 1977, to the Mayor and City Council. 

The letter, in essence, states that the City cannot recover 
the cost of alterations at a room rental of $27.00 per week, 
that the renovation and rental of these 19 units creates 
unfair competition for the local hotels in the area, that the 
rooms are being filled with transients i.e. vocational school 
students who are already being subsidized by education 
allowances. It contends that the Hamilton Hotel is absorbing 
tenants from surrounding hotels and therefore, the rents 
should be set at a much higher rate to prevent this situation. 
Alternatively, Mr. Michaels feels that the City should not 
solicit tenants from the normal public sector, but close the 
doors to all but specified needy individuals. 

BACKGROUND ; 

The ground floor of this two-storey building at 519 Hamilton 
Street was originally rented by the City for a single men's 
hostel. The second floor contained rooms under lease to an 
operator. This lease was bought out by the City to eliminate 
a water seepage problem from inadequate drainage facilities 
in the plumbing system. 

Subsequently, the building was acquired on December 31, 1973, 
with Land Purchase Funds and the use for a single men's 
hostel on the ground floor was continued until the Department 
of Human Resources vacated the building in October 1974. 

In September 1975, Council approved funds for improvements 
on the main floor to accommodate Fire Wardens and Health 
Inspectors who were previously located in rented premises 
at 306 Abbott Street. 

Based on a recommendation of the Property Endowment Fund 
Board, Council, on February 24, 1976, gave approval to 
alter the second floor to provide sleeping rooms at minimal 
standards, subject to R.R.A.P. funds being available The 
Federal Government, although having previously indicated 
R.R.A.P. funds were available, subsequently stated they 
were not available as the property was not in a N.I. P. area. 

However, as there was a shortage of hostel accommodation at 
that time, the second floor was renovated, from Property 
Endowment Fund Board funds, at a cost of $124,000.00 plus 
$13,000.00 for furnishings and equipment. These renovations 
were carried out to comply with National Building Code and 
Fire By-Law requirements. 

The renovated rooms contain a sink only and bathroom 
facilities are shared. Renovations meet minimum code 
requirements, there are no eating facilities on the premises 
and the laundry facilities are coin operated. 

In connection with Mr. Michaels' letter, the room rentals 
will provide a return of the cost of second floor renovations 
in approximately 12 to 13 years, based upon full occupancy 
but will not provide a return on the full capital costs of 
land and building. 
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The Vancouver Resources Board social workers were advised 
in February 1977, that these accommodations would be 
available to its clients, some referrals have been made 
but fewer than expected. The Vancouver Resources Board 
use several hotels in this area to accommodate its clients. 
The rentals charged at the Hamilton Hotel are based on the 
rates charged for comparable accommodation in the immediate 
area and are acceptable to the Vancouver Resources Board. 

It is noted that along with several small hotels in the 
area, the Salvation Army Hostel is in the close vicinity 
of the hotel. The local Vancouver Resources Board Offices 
are half a block up the lane. Mr. Schreck of the Vancouver 
Resources Board has been informed of the City's accommodation 
being available in this area as have tenants in other City 
buildings and it is apparent that the accommodation is not 
in high demand or competitive on the open market probably 
due to the lack of restaurant or housekeeping facilities 
being available on the premises. 

In summary, the Hamilton Hotel is not highly competitive 
to the surrounding hotels insofar as the present occupancy 
rate is approximately 30%. There does not appear to be a 
high demand for the accommodation at the present time even 
though the rental is acceptable to the Vancouver Resources 
Board for referral of needy tenants. 

Occupancy as of July 28th is as follows: six tenants in 
the building plus the caretaker, who are three Vancouver 
Resources Board recipients, one old age pensioner, one 
person from another apartment out of the area and one 
vocational school student on a grant from the Department 
of Indian Affairs. 

It is noted that downtown small hotel occupancy fluctuates 
widely in relation to seasonal labour (fishing and logging 
etc.) causing a high vacancy rate in summer months." 


The City Manager submits the foregoing report of the Supervisor of 
Properties for INFORMATION. 
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August 4, 1977 

TO: Vancouver City Council 

SUBJECT: Strathcona Evaluation Study: Stage II 

CLASSIFICATION: INFORMATION 

The Director of Planning reports as follows: 

"Council, on October 28, 1975, approved a recommendation of the 
City Manager that the City approve the carrying out of Stage 
II of the Strathcona Evaluation Study by consultants Ptarmigan 
Planning (Laurie Hurwitz and Alberta Levitan) as recommended 
by the Strathcona Rehabilitation Committee, and that the City 
contribute 25% of the cost of the Study (estimated at $18,950, 
City's share $4,375.50) from Urban Renewal Capital Funds al- 
located to the Strathcona Rehabilitation Project. 

The Strathcona Rehabilitation Project is a pilot rehabilita- 
tion project aimed at up-grading an older neighbourhood by a 
combination of rehabilitation of privately-owned buildings and 
publicly-owned services and utilities. It was substantially 
completed in 1975. Some additions involving park improvements 
should be completed this year. 

The decision to share in an evaluation of the Project was taken 
by the City on January 4, 1974 on recommendation of the 
Strathcona Rehabilitation Committee, which noted that the agree- 
ment between the City and the senior governments provided for 
monitoring and evaluating. A two-part study was agreed on, the 
first part to be carried out early in 1974, and the second part 
to follow after a period of further rehabilitation activity in 
mid-1975. The intention was to provide a comprehensive evalua- 
tion which would be valuable to the development of new approaches 
to urban renewal. 

The Stage I Study, done by the Social Policy and Research Divi- 
sion of the United Way of Greater Vancouver, and directed by 
Mr. L. I. Bell, which includes an overview of the evolution of 
the project, information on its administration, and details of 
various aspects of the rehabilitation process, was completed in 
draft in August, 1975. Final copies were supplied to the City, 
the Province, Central Mortgage and Housing Corporation, and the 
Strathcona Property Owners and Tenants Association in January, 
1976. City Council on February 3, 1976, received copies through 
Manager's report of January 30, 1976. 

The Stage II Evaluation Study was received in draft in November, 
1976, and reviewed by members of the Strathcona Rehabilitation 
Committee. The Committee on February 23, 1977, instructed the 
consultants to complete the work. The Study expands and builds 
on the Stage I Evaluation by: 

(1) Outlining and evaluating the consequences — social, physical 
and economic — of the project, and 

(2) Suggesting what lessons can be learned which may be ap- 
plicable to other similar projects in urban areas. 

It has been produced as a main report entitled 'Strathcona 
Rehabilitation Project: Stage II Evaluation 1977' dated 
July 4, 1977, together with a summary in English and Chinese. 
The consultants note that, as it cannot be ensured that all 
readers will have access to the Stage I Study, they have found 
it necessary to repeat or summarize information from that Study 
to ensure that the Stage II document can be read on its own. 


The Study is a thorough and critical review of the project. 
It makes numerous recommendations (pages 139 to 14 5) which 
form a valuable guide and checklist for those involved in 
similar projects. 


Cont'd f « 


Some highlights of the conclusions and recommendations are: 

— Although the project did not have the mandate or funding 
for a total up-grading, it acted as a catalyst to expand 
the concept of rehabilitation far beyond what was originally 
envisioned . 

— More than 100 homes have been privately rehabilitated during 
or since the end of the project (in addition to the 229 pro- 
perties rehabilitated through the project) . 

— The project represents a move toward more involvement of 
area residents than has been traditional in Canada, although 
the consultants conclude that the government representatives 
on the Rehabilitation Committee tended to maintain control 
over the budget and basic decisions. 

— Neighbourhood Improvement and Residential Rehabilitation 
Assistance Programs have greater potential to take community 
improvement to a more comprehensive level than the legisla- 
tion under which the Strathcona Project operated. 

— Any planning intervention in a neighbourhood should start 
with a thorough understanding of the social, economic and 
cultural dynamics of the community. 

— There should be commitment and adequate representation from 
major community interests at the initial stages of program 
planning. 

— Research design should be developed at the outset — to facili- 
tate data collection during implementation and allow 
periodic monitoring leading to detection of problems and sug- 
gestions for adjustments; a series of carefully evaluated 
projects would aid in formulation of new policies. 

— At least 1% of the total project budget should be allocated 
to evaluation. 

Many of the recommendations are being followed in current simi- 
lar projects in the City, although constraints of time and 
finances place limitations on how intensively they can be pur- 
sued. The consultants' recommendations have therefore been 
drawn to the attention of Planning Department staff for con- 
sideration in the preparation of such programs. Copies of 
the Study have been distributed also to the Strathcona Property 
Owners and Tenants Association, the Province and Central Mort- 
gage and Housing Corporation, and to other City departments. 

Copies of the Strathcona Evaluation Study Stage II, together 

with the Summary (on file in the City Clerk's Office) are supplied 

for the information of Members of Council." 


The City Manager submits the foregoing report of the Director of 
Planning for the INFORMATION of City Council. 



MANAGER'S REPORT 


August 18, 1977 


TO: Vancouver City Council 

SUBJECT: City Hall Cafeteria 

CLASSIFICATION: Recoinmendation & Consideration 


In response to a suggestion from Mayor Volrich that the Cafeteria 
on the sub-ground floor of City Hall is inadequate, the City 
Architect replied that he shared that opinion. He reports as 
follows : 

" History 

The architectural firm of Tovmley & Matheson, when making proposals 
for City Hall renovations suggested that the former Alderman's 
parking garage be renovated to provide a new cafeteria. The 
proposal was rejected by Commissioner Sutton-Brown. 

When the detailed replanning of the sub-ground floor was carried 
out, serious investigations were made to expand the cafeteria 
into areas now occupied by the Printing Division, but it was 
found that there was only just adequate space for the Printing 
Division. 

In the 1974 Budget submissions this Division requested funds for 
carpet for the seating area, but this was not accepted by the 
Budget Committee. This year we resubmitted this request, but 
when we were advised that only essential items would be approved, 
we withdrew it. 

Possible options of improvement for consideration : 
(all costs are approximate only) 

1) To improve the area, but expend minimum funds the following 
work could be carried out: 

a) Carpet seating area w $2,500.00 

b) New drapes ■ 800.00 

c) Replace existing ceiling 
tile with a tile with higher 
sound absorbtion — 1,000.00 

$4,300.00 

2) I would recommend that the minimum proposal noted above be 
expanded to include the replacement of the existing ceiling 
and light fixtures with a new installation similar to that 
provided in the men's lunch room on the sub-ground floor. 
This would cost an additional $6,500.00 for a total of 
- $10,800.00. 

3) A major improvement could be made by replacing the existing 
furniture with upholstered bench seating at walls and higher 
quality tables and chairs. This would not increase the seating 
capacity significantly. Estimated cost from $15,000.00 to 
$20,000.00 

4) Increase size of lunch room by: 

a) Remove wall between cafeteria and corridor and 
expand 2'0" into corridor. This will increase 
the seating by approximately 10, and give the 
impression of a larger cafeteria. 

Estimated cost - $5,000.0( 

b) Remove adjacent women's washroom and expand 
cafeteria into this space. This will increase 

seating by approximately 15. Estimated cost - $15,000-0C 

This proposal is not recommended because of 
the relatively high use of the washroom. 
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5) a) Install another cafeteria in some other location. 
This will probably involve removing some other 
function, such as the Printing Division, from City 
Hall. 

b) Construct a new cafeteria as an addition to City 
Hall, possibly as an expansion of the connective 
corridor to the East Wing." 


The City Manager 

- RECOMMENDS implementing (1) and (2) with the estimated cost 
of $15,000 to be charged to Contingency Reserve 

- Submits for Council's CONSIDERATION items (3) and (4a) 

- RECOMMENDS against items (4b) and (5) . 


FOR COUNCIL ACTION SEE PhGi(S) £93.... 
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Item No. 3 cont'd 

RECOMMENDED that the South four feet of Lots 9 and 10, 
Block 2L[.0A, D.L. 526, Group 1, New Westminster District, 
Plans 1058 and 39i|3, be established for highway purposes." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 

CONSIDERATION 

L|. . Georgia Viaduct Replacement 

Claim by the 3 Vets Ltd. for Moving Costs 

The Supervisor of Property and Insurance reports as follows: 

"On February 29, 1968 Council authorized acquisition of 
properties required for the Georgia Viaduct Replacement. 
At that time construction of the new Viaduct was to 
commence in September, 1969. 

Two of the properties required were occupied by 3 Vets 
Ltd., one by ownership (828 Main St. - 1,800 sq. ft.) 
and one by lease (832 Main St. - S,kOO sq. ft.). 

The lease term was for 3 years ending January 31 » 1970 
and the property had been occupied by 3 Vets Ltd. under 
continuous 3-yea-r leases for approximately 21 years. 
They had tried to buy the property but Montreal Trust 
Co., agents for the estate would only give assurance of 
continued occupancy. 

Acquisition of the property owned by the Company (828 
Main St.) was approved by Council March 1969. Although 
not stated in the report it was understood in negotiations 
with 3 Vets Ltd. that disruption and moving costs would 
be compensable when the breaking of the lease was carried 
out on 832 Main St. and they agreed to the City's purchase 
of 828 Main St. on that basis. 

Acquisition of the leased property (832 Main St.) was 
later approved by Council on April 15, 1969 after which 
the City was then the landlord of the 3 Vets on this 
property . 

On the basis of the original Georgia Viaduct Replacement 
schedule it was anticipated that both sites should be 
made available for demolition by August 31> 1969. This 
required the existing lease to be broken, in which case 
the City as stated, would be liable for disruption and 
moving costs. Contemplating this course of action three 
firms were contacted for moving cost estimates and the 
lowest bid was $14., 179.00 (which did not include unpacking). 
A settlement of $4j200.00 was proposed to 3 Vets Ltd. 
which was not accepted because of their uncertainty of 
relocation costs and disruption of business. 

The subsequent re-scheduling of the Georgia Viaduct 
Replacement allowed the lease on 832 Main St. to expire, 
which, in effect, eliminated the legal responsibility 
for the cost of breaking the lease. 


continued . . . /6 



MANAGER'S REPORT 

August 18, 1977 

TO: Vancouver City Council 

SUBJECT: Proposed Housing Development at 
2nd and Wallace 

CLASSIFICATION: INFORMATION AND RECOMMENDATION 
The Director of Permits and Licenses reports as follows: 

"On August 9, City Council passed the following motion following 
adoption of the minutes of the Special Information Meeting of Council 
on Thursday July 28, 19 77 in the Bayview Community School: 

a) That Council advise the Director of Planning it has no 
objection to his issuing the development permits for 
the Penta and Dunbar projects at 2nd Avenue and Wallace; 

b) That the Director of Planning report further on the 
Greater Vancouver Housing Corporation project at 2nd 
Avenue and Wallace taking into account the various 
concerns expressed at the Public Information meeting 

on July 28, 19 77, including design of the project, land 
use and potential traffic problems. 


The Director of Planning advises that he has approved the is- 
suance of development permits for the Penta and Dunbar projects subject 
to certain conditions. He further advises that he is presently dealing 
with the Development Permit Application for the Greater Vancouver 
Housing Corporation and that he will report to Council separately on 
that application. 

The Comptroller of Budgets and Research advises that each of 
the sponsor groups has received a summary of lease terms which incorp- 
orate schedules of rent over a 50 year period, which in the cases of 
the Dunbar group and G.V.H.C. meets Council policy for non-market 
housing. In the case of the Penta group the rent reflects a special 
mark down approved by Council on November 2, 19 76. All of the groups 
have said they are prepared to enter into leases upon the terms and 
conditions stipulated by the City. The Penta group has confirmed 
acceptance of their terms in writing and the others have been re- 
quested to do so when actual lease documents for signature will be 
drawn . 

If the Planning Director's negotiations with the G.V.H.C. 
concerning its Development Permit Application results in a City request 
to reduce the number of units or otherwise materially alter the present 
design, the G.V.H.C. may ask for a change in the rent structure. If 
so. Council will be advised when the Director of Planning reports on 
the Development Permit Application. 

All of the conditions attached to the approval of the Develop- 
ment Permit Applications for the Penta and Dunbar groups are routine 
except one which makes evidence of registration of the individual 
parcels of land in the Land Registry Office a precondition. Sub- 
division of the site into three lots is currently awaiting approval 
of the Subdivision Approving Officer and is the subject of the 
recommendation included in this report. The Director of Planning 
advises that if Council amends the resolution referred to, the 
Approving Officer will approve the subdivision plan and registration 
in the land registry will follow." 

The above report of the Director of Permits & Licenses is for 
the information of Council. 
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The Director of Planning reports as follows: 

"Council will recall the memorandum from the Director of 
Planning dated July 28, 19 77, advising that an error had occurred 
during Council ' s approval of a resolution applying a condition at the 
time the site was rezoned to CD-I (Comprehensive Development District) . 

The resolution of Council as approved at the Public Hearing on 
August 25, 1976 currently reads as follows: 

ii) 'The owner shall formally dedicate land for lane, 
utility easement and road widening purposes as required by 
the City Engineer and as shown in Appendix ' Cj of the July 
6, 19 76 City Manager's report and consolidate this site into 
one parcel and register same in the Land Registry Office.' 

The wording of the resolution, as approved, differs from the 
resolution as proposed in the Manager's report of July 6, 1976 which 
reads as follows: 

'The owner shall formally dedicate land for lane, 
utility easement and road widening purposes required by the 
City Engineer and as shown in Appendix 'C and re-subdivide 
the site into three lots and register same in the Land Reg- 
istry Office. ' 

In order to reflect the present situation and to simplify the 
wording, the Director of Planning recommends that the current resolution 
be amended as follows;" 

"The City shall first subdivide the site to create three parcels 
and a lane and register same in the Land Registry Office." 

RECOMMENDATION: 

That the Condition ii) adopted by the resolution of the Special 
Meeting of Council (Public Hearing) on August 25, 19 76 making 
reference to one parcel of land be amended as follows: 

The City shall first subdivide the site to create three parcels 
and a lane and register same in the Land Registry Office. " 

The City Manager RECOMMENDS that the report of the Director of Permits 
and Licenses be received and Council approve the recommendation of the 
I Director of Planning. 


FOR COUNCIL ACTION SEE PAGE(S)J^3 
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MANAGER'S REPORT 

August 19, 1977 

TO: Vancouver City Council 

SUBJECT: Two new positions, Administration Division, Health Dept. 
CLASSIFICATION: RECOMMENDATION 


The Medical Health Officer reports as follows: 

"The Administration Division of the Vancouver Health Department is responsible 
for the department's budget, accounts, personnel, supplies, buildings and 
clerical staffing. 

Since the mid-sixties, five staff in the central office of the Health Depai-tment 
have managed these support functions* 

The load of work has increased markedly in the past five years due to: 

1. Increased number of work locations (21) as opposed to 9 in 1967 • 

2. Increased staff of the department (yOstaff ) due to assuming 
responsibilities for Home Care. 

3. More complex financial service contracts e.g. 

1. Jericho Hill School for Deaf and Blind 

2. Youth Health Service (3 locations) 

4. Amendments to the Community Care Facilities licensing Act (8 staff) 

5. Development of Volunteer Services, 

6. An increased number of projects (e.g. Perinatal Health Projects). 

7. Health Services to Vancouver Community Colleges. 

All of these additional services are either fully or partially funded by other 
bodies. The accounting work has increased greatly. 

To more efficiently manage the support services a reorganization is necessary. 
The increased staff required is as follows: 

1. An Administrative Assistant 

2. A Clerk>Stenographer 

The estimated cost for two new positions of Administrative Assistant and 
Clerk-Stenographer on a permanent basis is as follows: 

October 1-December 31. 1977 January-December 1978 

A. Administrative Assistant 
Pay Grade 26 

(i) Salary $4,488.00 $17,952.00 

(ii) Fringe Benefits 13?^ 584.00 2,334.00 

B« Clerk-Stenographer III 

Pay Grade 13 2,580.00 10,320.00 

(i ) Salary 

(ii) Fringe Benefits 336.00 1,342.00 

(iii) lEM Selectric Typewriter 900.00 


Total 


$8,888.00 


$31,9ii8.00 


Other office furniture is available for the proposed new positions of 
Administrative Assistant and Clerk-Stenographer. 

The Comptroller of Budgets and Research advises that if this report is approved, 
source of funding woiild be Contingency Reserve. 

The problem has been reviewed by the Director of Personnel Services and the 
City Manager. The City Manager concurs in the need for these 
additional positions and recommends their approval subject to classification 
by the Director of Personnel Services. 

Your Medical Health Officer recommends the establishment of two (2) new positions 
of Administrative Assistant and Clerk-Stenographer, Health Department effective 
October 1, 1977, on a permanent basis." 


In view of the considerable increase in the operations and complexity 

of the Health Department over the past five years, and in view of 

the impending further addition to that Department of the administration 

and assessment for the Provincial Long Term Care program in Vancouver, 

the City Manager considers the increases requested essential and 

RECOMMENDS approval of the recommendation of the Medical Health 

Officer. 


FOR COUNCIL ACTION SEE PAGE(S) ,^^. _ 


STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


August 4, 1977 


A meeting of the Standing Committee of Council on Finance 
and Administration was held in the No. 3 Committee Room, third 
floor, City Hall on Thursday, August 4, 1977 at approximately 
10.00 a.m. 


PRESENT ; 


Mayor Volrich, Chairman 

Aid. Brown 

Aid. Gerard 

Aid. Gibson 

Aid. Marzari 

Aid. Puil 


ALSO PRESENT; 


Aid. Bellamy 
Aid. Ford 
Aid. Rankin 


COMMITTEE CLERK; 


G. Harden 


RECOMMENDATION 

1 . Fire Department Band - Constitution 

The Committee considered a Manager's report dated July 28, 
1977 (copy circulated) giving background on the Fire Department 
Band constitution which was prepared in 1939. The Band considers 
the constitution to be inappropriate due to the numerous changes 
in working conditions since 1939 and they have requested that 
it be revised. The following is a summary of the proposed changes 
to the constitution: 


A. An increase in the number of Fire Department 
members from 2 8 to 35. 

B. Approval of new uniform specifications involving 
an increase in City costs of $4,200 in the first 
year and $1,850 thereafter. 

C. Approval of an increase in the number of command 
performances to 18. 

D. Approval of time off for a full shift during all 
command performances. 

E. The Fire Chief be authorized to call off-duty 
firemen to maintain minimum shift strength. 

F. Approval of an increase in the vacation allotment 
to six shifts (equivalent to an additional break 
of fourteen days.) 

G. Additional vacation to be at the option of the 
band member except during July and August. 


It was noted that discussions had been held between the Band 
Executive, the Fire Chief, and City Manager and a compromise 
proposal was agreed upon to be submitted for recommendation to the 
Finance Committee. 
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C 1 ause II Continued . 


E'ollowing discussion by the Committee, it was 


RECOMMENDED 


A . 


THAT the compromise proposal be approved as follows: 


(i) 


That Council approve a total of nine command 
performances per year, with Band members being 
granted the full shift off for the following 
four more lengthy engagements on: 


Canada Day 

Sea Festival Parade 

PNE Parade 

Armistice Day Service 


(ii) That Band members be granted a full shift off 
during the remaining five performances if the 
shift strength is in excess of 143, otherwise, 
the Band member would be granted additional 
leave of one hour to allow for clean-up and 
meals before and/or after a performance. 

(iii) That Council approve an increase in the vacation 
allotment to six shifts (equivalent to an 
additional break of fourteen days ) such time 

to be granted at the request of the member and 
subject to the Fire Chief's scheduling. 

(iv) That a Band member be entitled to his 50% pay 
premium while performing at a command perfor- 
mance on a statutory holiday when he is scheduled 
to be on duty, whether or not he reports for duty 
at the firehall. 

B. THAT the following further requested changes to the 
Constitution be approved: 

(i) That Council approve an increase in the number 
of Fire Department members in the band from 2 8 
to 35. 

(ii) That Council approve new uniform specifications 
involving an increase in City costs of $4,200 
for 1977 and $1,850 annually thereafter. 

C. THAT the Band be instructed to revise the Constitution 
accordingly . 

D. THAT the Fire Chief report back to the City Manager in 
July 1978 on levels of shift strength on dates when 
bandsmen have taken additional vacation allotment. 


2 . Revised Budgeting System for the City of Vancouver 

The Committee considered a Manager's Report from the Director* 
of Finance dated July 21, 1977 (copy circulated) on a revised 
budgeting system for the City of Vancouver. 

The Director of Finance reported that the Finance Department has 
been watching the growth of new budgeting systems and their implement- 
ation in various organizations on the continent and has come to the 


* Note - Report of Director of Finance on file in City Clerk's office. 
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Clause 12 Continued . 

conclusion that a system combining progrcim budgeting, management by 
objectives and zero-base budgeting would be most appropriate for 
the City. The proposed revised budget system would have four 
stages : 


The Director of Finance stressed that the proposed new system 
will provide a better communication and priority setting tool for 
Council regarding the City's activities and improve Council's 
approach to budget decisions. However, any savings effected will 
be a decision of Council. 

The City Engineer advised that his department would also 
require one additional staff person if such a system is to be 
established in the Engineering Department by 1979. This would 
bring the number of additional analytical administrative staff 
required up to five instead of four. 

The Committee was concerned over the heavy expenditure pro- 
jected to initiate stage one and it was suggested that a report 
be prepared showing costs and impact of a more modest program of 
up to three departments particularly Planning, Park Board and 
Health. Following lengthy discussion, however, the Committee 
decided it would prefer to proceed with departmental reviews 
and defer further consideration pending evaluation of the 
reviews . 


RECOMMENDED 

A. THAT the Finance Committee schedule a series of eight 
special meetings commencing in mid September to 
start a review of individual City Departments. 

B. THAT the Mayor in consultation with the City Manager 
and Director of Finance be authorized to appoint 

a consultant to assist the Committee with the reviews 
with an initial authorization of $20,000 to be charged 
to the 1977 contingency reserve. 

C. THAT all other items be deferred pending evaluation 
of the departmental reviews. 


The meeting adjourned at 11.50 a.m. 


1. 
2. 
3. 
4. 


Program Budgeting 
Program Analysis and Review 
Zero-Base Budgeting 
Performance Management 


FOR COUNCIL ACTION SEE PAGE{Sl.M^.. 



MANAGER'S REPORT 


August 22, 1977 

' Vancouver City Council 

SUBJECT: C0.,5T;t "7 1- TS pOR REVIEW OF CITY DEPARTMENTS, Report I, Clause 2 
CLASSIFICATION: Information 

The City ^Manager reports as follows: 

Clause 2 recommends that the Mayor in consultation with the Director of Finance 
be authorized to appoint a consultant to assist the Committee with the reviews. 

In preparation for this, the City Manager and the Director of Finance have asked 
consultants for proposals, while pointing out that Council must still approve 
the Finance Committee's recommendation. 

'To met with representatives of seven interested consultants on August 15th, 
and discussed with them the attached briefing sheet (Appendix A.) 

The matter was also discussed at a meeting of department heads on August 16th. 
In that discussion it was emphasized that the responsibility for each presentation 
to the Committee lies with the individual department, and the staff in Finance 
and in the Manager's office serves as an Assistance Group rather than as a 
Review Group, (cf. Appendix A item 1) 

During that m.eeting, it was also decided that the attached schedule for 
Committee reviews v/ould not permit enough preparation before the first review, 
and a delay of two weeks was recommended, with the first review (Planning 
(j.ii Liuent) nuvi scheduled for October 13. 

w.; also agreed that it would be worthwhile setting out concisely the objec- 
tives of the review process and the role of the consultant. My understanding 
of Lie Committee's views of this are set out in Appendix B. 


The City Manager submits the foregoing for the INFORMATION of Council. 


FOR COUNCIL ACTION SEE PAGE(S) 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


AUGUST 4, 1977 


A meeting of the Standing Committee of Council on Community Services 
was held on Thursday, August 4, 1977, in Committee Room No. 1, Third 
Floor, City Hall, at approximately 1:30 P.M. 


PRESENT ; Alderman Rankin, Chairman 
Alderman Bellamy 
Alderman Ford 
Alderman Gerard 
Alderman Marzari 

ALSO PRESENT ; Mayor Volrich 

COMMITTEE CLERK: H. Dickson 


RECOMMENDATION 

1. Day Care Information Report 

The Committee had before it for consideration a report entitled 
"Day Care: 1977" which had been submitted to the Vancouver Resources 
Board and was placed on the agenda at the request of Alderman Marzari, 
Vice-chairman of the Committee, for information. 

It was noted that a City Manager's report on Day Care will be 
brought to the Committee in September 1977. 

Alderman Marzari requested that members of the Committee retain 
their copies of the report presented this date and following discus- 
sion, it was 

RECOMMENDED 

THAT the report "Day Care: 1977" be deferred until the 
Community Services Committee considers the City Manager's 
report on the topic of Day Care. 


2 . Moratorium on Drinking Establishments in the City 

City Council, at its meeting on July 12, 1977, when considering 
the attached memorandum dated July 7, 1977 from the Mayor and the 
attached letter from the President of Savoy Enterprises Ltd., passed 
the following motion: 

"THAT this whole matter be referred to the Standing Committee 
on Community Services and the President of Savoy Enterprises 
Ltd. be invited to make representation to the Committee when 
this matter is being considered." 

At its meeting on July 28, 1977, the Committee considered a 
City Manager's Report dated July 20, 1977 on procedures for liquor 
licensing and the report (copy circulated) was deferred to today's 
meeting. 

Appearing before the Committee on this matter were the Chief 
License Inspector from the Permits & Licenses Department, an 
Inspection Supervisor from the Permits & Licenses Department, the 
Head of the Development Permit Group of the Planning Department, 
representatives of the Police Department and representatives of the 
Woman's Christian Temperance Union. 



ib&pQtt to Council (II-2) 
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It was noted that the Mayor, in his memorandum of July 7, 1977, 
had recommended that Council advise the Liquor Branch that the City 
requests a general moratorium on the issuance of all further cabaret 
licenses in Vancouver for a period of at least one year with the 
situation then being reviewed. 

Representatives of the Liquor Control & Licensing Branch had 
been invited to attend this meeting, but as the Liquor Act was 
before the House for a number of amendments. Branch staff felt it 
would be inappropriate for them to appear while the Liquor Act was 
undergoing revisions. 

The Committee had previously expressed concern over the proli- 
feration of licensed premises in the Downtown area, and at its 
meeting on December 9, 1976, considered a Manager's Report dated 
November 29, 1976 and the large map of the Downtown Peninsula which 
indicated there were a total of 370 liquor licenses providing seat- 
ing for 59,945 persons as of June 1976. 

The City Permits & Licenses Department had been requested to 
maintain and update this map and statistics contained in the 
November 29, 1977 Manager's Report. 

The updated map was posted at the meeting and a new version of 
the November 29, 1976 Manager's Report (copy circulated) was distri- 
buted at the meeting showing statistics to August 1st, 1977, on the 
number of various types of licensed premises and their total seating 
capacity. 

Following some brief discussion as to the difference between 
types of licensed premises, it was noted that as of August 1st, 
1977, there were 50 additional liquor licenses issued in the Down- 
town core, for a total of 420 licensed premises, and that seating 
capacity had increased from 59,945 in June 1976 to 63,040 as of 
August 1st, 1977. 

However, it was stressed that these figures are only indica- 
tive and cannot be considered as accurate because the Permits & 
Licenses Department is not advised by the Liquor Branch of licensed 
premises which may have closed since June 1976. 

The Mayor told the Committee that during his recent discussion 
with the General Manager of the Liquor Branch, the General Manager 
had stated that of new cabaret licenses, over half soon go bankrupt, 
then close , and that the Liquor Branch has a policy of not auto- 
matically renewing these licenses. 

A member of the Committee inquired then that if an establish- 
ment such as a cabaret had gone bankrupt and was for sale, would 
the purchaser have any assurance of buying the same type of busi- 
ness (i.e. licensed cabaret)? 

It was pointed out that the purchaser must apply for a new 
liquor license, but that these licenses are not issued until the 
prospective new cabaret operator may have invested a considerable sum 
of money in facilities and equipment. It was pointed out that 
this is probably a precautionary measure of the Licensing Branch 
to ensure that the facilities proposed are actually installed 
before a license is issued; otherwise, the license would have to 
be issued based on drawings or blue prints which may or may not 
be adhered to by the license applicant. 

A member of the public told the Committee that he applied for 
a lounge license on June 20th, 1977, and that if the City feels a 
moratorium on the issuance of licenses is desirable, it should 
apply only to new applications and not pending ones. This person 
said he had spent $20,000.00 on renovating a business establishment 
and is awaiting his license and he added that he had received a 
letter from the General Manager of the Liquor Branch stating that 
the City was proposing a moratorium. 
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Item No. k cont'd 

It is the opinion of the Law Department that the Company 
originally had a claim against the City by virtue of 
its ownership in 828 Main St. If the 3 Vets Ltd. had 
refused to negotiate in good faith with the City for 
that property and forced the matter to expropriation the 
City would have been obligated to pay moving costs 
and something in addition for disruption of their business 
conducted on their said freehold property. 

The Georgia Viaduct Replacement Committee at their meeting 
of April 28, 1970 moved that the Supervisor of Property 
and Insurance offer the 3 Vets Ltd. a compromise in the 
sum of $2,100.00 in settlement of their claim, subject 
to City Council approval. 

This proposed settlement was passed along to Mr. W.A. 
Street, who intimated that it would be accepted by his 
clients. However, Mr. Street desired as part of the 
transaction, to appear as a delegation before Council to 
speak to the matter." 

Your Board submits the matter to Council for CONSIDERATION. 

DELEGATION REQUEST - MR. W.A. STREET 

(Copy of letter from Mr. W.A. Street, October 6th, 1970, is circulated 
for the information of Council.) 


FOR ADOPTION SEE PAGE(S) 13^ 
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eXause No. 2 Continued 

It was noted by the Coiranittee that at present no such moratorium 
exists . 

It was pointed out to the Committee that it does have control 
over lounge licenses in that they are brought forward to the 
Community Services Committee in reports from the Development Permit 
Group of the Planning Department and that approval of the City via 
the Community. Services Committee is required before the Liquor 
Branch will issue a license. 

The Chairman of the Committee observed that from 1975 to 1976 
there had been a $60-Million increase in the value of liquor sales 
in the Province arid that while some of this increase may be attri- 
butable to higher prices, it indicates increased consiunption of 
alcohol. 

Inspector Ken Brown of the Vice Squad of the Police Department 
told the Committee that drinking problems in public houses (pubs) 
and lounges are such that the Police Department has had to assign 
full-time squads "to keep the lid on them". 

The Inspector explained that new applicants for liquor licenses 
are investigated initially by the Police Department and are usually 
found to be legitimate, well-meaning business persons but that 
frequently after investing a large amount of money on a licensed 
premise, it will begin to lose money and it is at this stage that, 
in an endeavour to attract additional patrons, nude dancers or 
"kinky" entertainment is brought in. 

Some of these establishments have had their licenses tempora- 
rily suspended following police reports to the Licensing Branch 
on the nature of their operations. 

Inspector W. Baird of the Police Department added that police 
manpower is tied up for long hours controlling nightclubs, and ^ 
that because of the deployment of police manpower, other areas of 
the City may suffer a reduction in police protection. He urged 
that there should be restrictions on the number of licensed premises 
and the seating capacity. 

A member of the Committee inquired whether it was possible to 
suspend the business license of establishments providing nude or 
"kinky" entertainment, and the Director of Legal Services pointed 
out that the City of Toronto went to great lengths in an attempt 
to stop a strip tease operation and failed; that this entire legal 
matter boils down to the need for a proper definition of obscenity. 

During discussion, members of the Committee suggested there 
should be a limit on the seating capacity - a maximum figure which 
should not be exceeded, and that if licensed premises closed, then 
the Committee could examine new applications. The Committee also 
felt that it should request the Liquor Control & Licensing Branch 
to advise the City of licensed premises and their seating capacities 
which close in order that the City has accurate figures. 

A representative of the Woman's Christian Temperance Union 
distributed copies of a brief dated August 4, 1977 and read the 
brief to the Committee (copy circulated) . 

The Chairman suggested that the Committee should make it known 
that as far as future lounge licenses which come before the Committee 
for approval are concerned, the Committee should be restrictive. 
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The Chairman requested the Director of Legal Services to pre- 
pare criteria which the Committee could use in examining license 
applications and that such criteria might include the financial 
credibility of the applicant and whether the City could impose a 
maximum seating capacity in the City. 

It was noted in the City Manager's Report dated July 20, 1977 
that City Council, on March 11, 1977, when dealing with a liquor 
license for an accessory lounge of the restaurant at 1277/79 Howe 
Street passed the following motion: 

"THAT the Planning Department be authorized to approve 
similar liquor permit applications which do not involve 
additions to existing premises. 

It was also noted from the same Manager's Report that the 
Director of Planning had been advised that new liquor outlet 
applications for Gastown need not be reported to Council unless it 
was of an unusual nature. 

The Planning Department, as a result of the Council motion, 
had therefore been approving holding bars ancillary to restaurant, 
not exceeding 10% of gross floor area of the restaurant, but those 
exceeding 10% were being forwarded for Council approval. 

Following discussion, it was 

RECOMMENDED 

A. THAT the Planning Department report to the Community 
Services Committee with detailed information on all 
Development Permit Applications for licensed premises, 
including accessory lounges of existing restaurants. 

B. THAT the Liquor Control & Licensing Branch of the 
Consumer Services Department of the Provincial 
Government be requested to advise the City Permits 

& Licenses Department of all licensed premises which 
may close and that if applications are made for such 
premises to be reopened, the Licensing Branch should 
request comment from City Council. 

C. THAT the Director of Legal Services report to the 
Community Services Committee on the implications of 
the City requesting the Liquor Control & Licensing 
Branch to suspend the licenses of licensed premises 
which provide nude dancing involving sadism or 
violence . 


The meeting adjourned at approximately 3:00 P.M. 


FOR COUNCIL ACTION SEE PAGE(S) 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 

August 11, 1977 


A meeting of the Standing Committee of Council on Finance 
and Administration was held in the No. 3 Committee Room, third 
floor. City Hall on Thursday, August 11, 1977, at approximately 
10:30 a.m. 

PRESENT ; Alderman Brown, Acting Chairman 

Aldermen Gerard, Gibson and Marzari 

ABSENT : Mayor Volrich 
Alderman Puil 

CLERK: G. Barden 


RECOMMENDATION 

1. The Arts Club Theatre - 
Grant Request 


The Committee considered a Manager's report dated July 28, 
1977, (copy circulated) wherein the Director of Social Planning 
reported on a request from the Arts Club Theatre for a grant of 
$3,688 equal to one half the cost of using the Queen Elizabeth 
Playhouse between August 12th and September 30th, 1977. 

The Arts Club Theatre plans to tour a major western production 
"Cruel Tears" and wish to open the show in Vancouver. 

Following discussion it was 

RECOMMENDED 

THAT Council approve a grant of $3,688 towards rental 
of the Queen Elizabeth Playhouse for the Arts Club 
Theatre's presentation of "Cruel Tears". 


2. Vancouver Family Month 
Planning Committee 

The Committee considered a Manager's report dated July 22, 
1977, (copy circulated) wherein the Director of Social Planning 
reported on a request from the Vancouver Family Month Planning 
Committee for help in developing a program which encouraged more 
family togetherness. 

Rev. Val Anderson, V.F.M.P.C., advised that the Province and 
Mayor Volrich had both proclaimed May, 1977, as Family Month and 
the Social Planning Department and Park Board suggested that the 
major event should be a family day in Stanley Park. The total 
cost of the event was $4,500. Sources of revenue were United Way - 
$600 and public donations - $850. Originally they had requested 
the City for a grant of $2,500 and received $1,500 from the Social 
Planning General Information Budget. This leaves a deficit of 
$1,600 and, in view of the original request and the fact that the 
event 'Family Day in Stanley Park' was a suggestion of the Park 
Board and Social Planning Department, they requested that the 
City grant them an additional $1,600 to cover the deficit. 

The Committee agreed that it was a very successful event 
and received good publicity, however it is not City policy to 
pick up deficits. It was felt however, that due to the City's 
involvement, it should split the difference, and following 
discussion, it was 

RECOMMENDED 

THAT the City grant an amount of $8 00.00 to the Vancouver 
Family Month Planning Committee equal to one half of the 
deficit incurred for Family Day in Stanley Park. 
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CONSIDERATION 

3 . Carefest '77 Grant Request 

The Committee considered a Manager's report dated August 3, 
1977, (copy circulated) wherein the Director of Social Planning 
reported on the Trinidad Canadian Friendship Association's 
request for a grant of $2,405.10 to mount a day long festival 
of Caribbean cultural activities on August 27, 1977. 

It was noted that seven groups will perform and they are 
donating most of their services free, however, there is a total 
cost of $110.00 per group for transportation and honourariums. 
The Director of Social Planning recommends that the City cover 
these costs. 

It was suggested that the Fishermen's Market should be 
approached for a contribution towards these costs, and following 
discussion, the following motion was put and resulted in a tie 
vote and is therefore submitted to Council for CONSIDERATION: 

RECOMMENDED 

THAT Council approve a grant of $770.00 to cover 
costs of transportation and honourariura for the 
seven groups performing in the Caribbean cultural 
activities on August 27, 1977, and staff report 
to Council on results of negotiations with the 
Fishermen's Market regarding cost sharing. 

(Aldermen Brown & Gerard opposed) 


RECOMMENDATION 

4. Federal Employment Program - 
Canada Works 1977-78 


On August 9, 1977, City Council considered a Manager's 
report dated July 27, 1977, on Federal Employment Program - 
Canada Works 1977-78 and passed the following motion: 

"THAT 

(a) The City participate financially to a maximum City 
cost of $100,000 in Canada Works Phase II 1977-78; 

(b) The Standing Committee on Finance and Administration 
be authorized to select the proposals to be submitted 
to Canada Manpower and to establish priorities among 
the projects; 

(c) The City Engineer or his representative be authorized 
to sign the application forms and the agreement on 
behalf of the City and to make minor adjustments 
where required." 

The Committee considered 22 projects in Canada Works 1977-78, 
plus a Payroll Clerk for the programs of which the City's share 
totalled $476,691. 

The Committee heard representatives from Civic departments 
and Boards report on their submissions. The Park Board, when 
reporting on their item #3 - Street Tree Planting - Vancouver 
Kingsway, noted that there are N.I. P. funds available that might 
be used for a portion of the direct costs required from the City 
for this project. On the Park Board's item #21 - Wall Street - 
Kaslo to Slocan Street and #22 - Wall Street Park Development, it 
was suggested that staff investigate using funds from the sale of 
lands in the area for the City's share of these projects. 
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The Planning Department reported on their project item #14 - 
Chinatown/Gastown Tree Planting and advised that the Planning 
Department has approximately $100,000 in their beautif ication fund 
for a project in Chinatown that has not yet been defined. The 
Director of Planning was requested to report to the Planning 
and Development Committee meeting that afternoon on whether 
beautif ication funds could be used for the City's share of this 
project. 

The Police Department reported on their project #20 - 
Microfilming Historical Police Records and the Committee felt 
it was a high priority but might be left until 1978. It was 
agreed to place this project at the top of priority #2 and if 
it did not get approved this year, it would be given top priority 
in 1978. 

Following further discussion, the Committee established 
priorities for each project as follows: 


PRIORITY NO. 1 
Department 
Park Board 


Health 
Library 

Social Planning 


Finance 


Project 

Playingfield Improvements - 
Vancouver East 
Playingfield Improvements - 
Vancouver Kingsway 
Brock Park Development 
Jericho Beach Park Breakwater/ 
Pier 

Stanley Park Seawall Pedestrian/ 
Bicycle Path Project 

Project "Assist" 

Computerized Systems 

Community Decoration 
Vancouver Civic Art Bank 
Civic Events Resource Team 
Living History 
City Publishing Report 

Payroll Clerk 


* The Committee approved one half of these 

projects for submission under Priority No. 1 


PRIORITY NO. 2 

Department 
Police 

Health 


Project 

Microfilming - Historical 
Police Records 

Operation "Thrust" 


** The Committee approved $12,000 of the 
total $24,735 City share of the project 
for submission under Priority No. 2 


City Share 

$17,522 

$17,522 

NIL 
NIL 

NIL 

12, 830 
11,354 

11,296 
3,288 * 

15,483 * 

10,637 
3,236 

5,304 
$95,411 


City Share 
$ 6,888 

12,000 ** 


$18,888 
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PRIORITY NO. 3 


Department 


Project 


City Share 


Park Board 


Langara - Landscaping Environs 
of Fitness Track 
Musqueam - Nature Park 
Development 

Jericho Park Development 
Stanley Park Forest - 
Removal of Fire Hazard 


$33,230 


31,860 


32,738 
65,026 


Health 


Operation 


"Thrust 


II 


13,235 *** 


Social Planning 


Civic Events Resource Team 
Living History 


7,742 *** 
5,319 *** 
$189,150 


*** Balance 

Following further discussion, it was 
RECOMMENDED 

A. That all projects listed under Priority No. 1 be 
submitted to the Federal Government for funding 
under Canada Works 1977-78. 

B. That all projects listed under Priority No. 2 be 
submitted for substitution purposes only for 
projects listed under No. 1 that do not receive 
Federal approval. 

C. That the project 'Street Tree Planting - Vancouver 
Kingsway' be submitted under Priority No. 1 providing 
N.I. P. funds can be used for the City's share of this 
project. 

D. That staff be requested to prepare a scheme for the 
Wall Street Park projects using funds from the sale 
of lands in the area for the City's contribution, 
and submit an appropriate proposal under Priority 
No. 1 if possible. 

E. That the City Manager, in consultation with the Mayor 
and Alderman Brown, be authorized to submit additional 
projects of merit that do not require new City funds. 


5. Brock House Society - 
Grant Request 

The Committee considered a letter dated July 26, 1977, (on 
file in the City Clerk's Office) from the Brock House Society 
requesting a grant of $50,000. 

Mrs. S. Lett, Chairman of the Fund Drive and Mrs. A.L. 
Molaro, Treasurer for the Society, reported that costs that could 
only be discovered after construction was underway and building 
codes applicable to the new construction, particularly fire 
regulations, have made it necessary to come back to the City 
for a grant to cover these unforeseen extra costs. They further 
reported that three years ago. Brock House was a derelict 
building worth only $100,000, today, they have had it restored 
and the City owns a heritage building that is worth approximately 
$500,000. 
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The Director of Finance reported that he had reviewed 
their statement and everything seems to be in order. 

It was noted that the Society had received grants as 
follows : 

(a) Provincial Government, Department $110,000 
of Recreation & Conservation 

(b) Federal Government, Canada Works 86,100 
Grant 

(c) City of Vancouver (Office and 3,500 
Secretarial expenses) 

(d) Mr. A. Schueck, their contractor, who has made 
a major reduction in his fee and has asked a 
number of his men to do the same as their personal 
donation toward the completion of what they 
consider a vital and worthwhile project 

(e) Monies are available, but the use of same has been 
strictly stipulated for the development of the 
kitchen, dining room and some furnishings. 

The Society assured the Committee that they had monies 
available for operating expenses and the Committee commended 
the Society in their fund raising drive. Following discussion, 
it was 

RECOMMENDED 

THAT City Council approve an additional grant of 
$50,000 to the Society to cover construction costs 
as requested. 


The meeting adjourned at approximately 12:00 noon 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


AUGUST 11, 1977 


A meeting of the Standing Committee of Council on Planning 
and Development was held in the No. 1 Committee Room, Third Floor, 
City Hall, on Thursday, August 11, 1977 at approximately 1:30 p.m. 


PRESENT 


Alderman Harcourt, Chairman 
Alderman Brown 
Alderman Gibson 
Alderman Kennedy 


ABSENT 


Alderman Puil 


CLERK TO THE 
COMMITTEE 


H. Dickson 


The Minutes of the Planning and Development Committee meeting 
of July 14, 1977 were adopted. 


RECOMMENDATION 


1 . Provincial Government Complex - Street Trees 

The Committee had before it for consideration a Manager's 
Report dated August 5, 1977 (copy circulated) in which the City 
Engineer reported on the background and the present situation of 
the Provincial Government's proposal to use London Plane trees in 
the landscaping surrounding Blocks 51, 61 and 71 of the Provincial 
Government complex. 

In the Manager's Report it was noted that despite some 
advantages of this particular species of trees, there are a number 
of characteristics which have led the Engineering Department and 
Park Board to conclude that London Plane trees are not suitable 
for the intended use. 

Appearing before the Committee on this matter were Dr. Gordon 
Shrum and the Project Architect, Mr. Arthur Erickson with his 
assistants; and the City Engineer, members of the Engineering 
Department and representatives from the Park Board. 

Mr. Erickson read to the Committee a prepared statement 
(copy circulated) in response to the City Manager's report. 

The Project Architects showed a number of slides of the instal- 
lations of the London Plane and other trees now in Vancouver and 
elsewhere . 

The City Engineer pointed out that the Engineering Department 
has a policy to plant 1200 trees in the Downtown Core area and 
that the Department has no opposition to fancy larger trees provided 
the developer pays the cost of maintenance and enters into an 
encroachment agreement with the City saving the City from the main- 
tenance costs and liability. However, the Province has refused to 
conform with this policy. 
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Representatives of the Engineering Department and Park Board 
advised of their problems with these trees but the Provincial 
Government representatives do not agree these plane trees will be 
a problem. 

There was considerable discussion by the Committee on this 
matter with some Committee members speaking favourably of the 
proposal put forward by the Province. 

However, the Committee expressed concern over the issues 
raised by the Engineering Department, in particular, 
potential damage and high maintenance costs. The Committee noted 
it is not objecting to the tree planting project but is concerned 
over the question of maintenance costs and is particularly concerned 
over why the Province is not willing to enter into an encroachment 
agreement. 

The Project Manager pointed out to the Committee that the 
Province last year offered to turn over what would be in effect 
a $20 million park (the landscaped portion of the Provincial 
complex) to the City and that the reaction of the City was that 
it (the City) was not prepared to enter into the maintenance costs 
inherent with the Province's offer. 

The Project Manager indicated that the Province is therefore 
merely taking the same position as the City, that is, why should 
the Province pay the maintenance costs on property (the City's) 
that the Province does not own. 

It was pointed out that Provincial officials have not yet 
finalized landscaping for block 51; that it's only blocks 61 and 
71 that are before the City for consideration. 

It was noted during discussion that it may be necessary for 
the City to amend its Encroachment Agreement By-law if the City 
is to accept the landscaping proposal put forth by the architects 
of the Provincial Complex. 

The consensus of opinion of the Committee was that it was 
not prepared to make a decision at this time on this matter when 
technical staff representing the Province and the City had con- 
flicting view points. 

It was suggested by the Chairman that the City staff meet 
with the Provincial Project Architects to clarify their differen- 
ces of opinion and provide the Committee with more precise infor- 
mation on potential dangers of the high density London Plane 
landscaping project proposed by the Province. 

The Project Manager and the Architect reminded the Committee 
that they had offered to sell some of the trees to the City at 
a reduced cost. 

Following discussion, it was 

RECOMMENDED 

THAT further consideration of the City Manager's Report 
dated August 5, 1977 on the Provincial Government Com- 
plex street trees be deferred to the next meeting of 
the Planning and Development Committee and in the mean- 
time City staff meet further with officials of the 
Provincial Government Complex in an endeavour to iron 
out as far as possible the major differences and report 
back including any additional information available. 
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FURTHER THAT the City Manager discuss with Provincial 
Government officials their offer to sell to the City 
a number of the London Plane trees. 


2. Half Yearly Review of the Planning Department 
Work Program 

The Committee had before it for consideration a Manager's 
Report dated August 4, 1977 (copy circulated) in which the Director 
of Planning reported on his Department's work program. Included 
in the recommendations of the Director of Planning was that a 
new position be established in the Zoning Division. 

It was noted by the Committee that the City Manager was 
reluctant to agree to a permanent increase in the staffing of the 
Zoning Division particularly when the pace of the redevelopment 
may be slowing down, but that efficient operation in the Zoning 
Division is important to a developing community. 

Following discussion, it was 

RECOMMENDED 

A. THAT the Central Area Division 1977 work program 
be adjusted by deferring the following items for 
reconsideration when the 1978 work program is 
determined : 

1. Central Area Plan Overview 

2. Review and revision of False Creek zoning 

3. Central Area Development Permit Process 

Information Program 

4. False Creek Area 3 Concept and Strategy Plan 

B. THAT a position of Assistant Zoning Planner be 
established in the Zoning Division and that the 
Director of Personnel Services be instructed to 
classify the position and submit his recommenda- 
tion to the City Manager for approval. 

C. THAT the purchase of necessary furniture and 
equipment, as detailed in this report, be approved. 

D. THAT the $8,390 estimated costs for 1977 for 
salary, furniture and equipment be allocated from 
Contingency Reserve. 

PROVIDED THAT 

E. The whole staffing be reviewed when a new Zoning 
Planner has been appointed. 

F. If in the meantime a vacancy is created among the 
junior staff in the division that this position 
not be filled except by Council approval. 


ITU 

CITY OF VANCOUVER 

REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver was 
held on Tuesday, November 10, 1970, in the Council Chamber, at 
approximately 9:30 A.M. 

PRESENT : His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 
Hardwick, Linnell, Phillips, 
Rankin, Sweeney and Wilson 

CLERK TO THE COUNCIL : R. Thompson 

PRAYER The proceedings in the Council Chamber were opened 

with prayer offered by the Rev. Dr. George Turpin, 
Civic Chaplain. 

ADOPTION OF MINUTES 

MOVED by Aid. Broome, 
SECONDED by Aid. Linnell, 

THAT the Minutes of the Special Council meeting (Public 
Hearing), dated October 29, 1970, be adopted. 

- CARRIED 

MOVED by Aid. Linnell, 
SECONDED by Aid. Bird, 

THAT the Minutes of the Regular Council meeting (including 
'In Camera'), dated November 3, 1970, be adopted. 

- CARRIED 

MOVED by Aid. Linnell, 
SECONDED by Aid. Broome, 

THAT the Minutes of the Special Council meeting (In Camera) , 
dated November 5, 1970, be adopted. 

- CARRIED 

CONDOLENCES: The Late Mr. George Robson 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT the Vancouver City Council extend condolences to the 
family of the late Mr. George Robson, former member of the Board 
of Police Commissioners. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Linnell, 
SECONDED by Aid. Broome, 

THAT this Council resolve itself into Committee of the Whole, 
His Worship the Mayor in the Chair. 

- CARRIED 

'IN CAMERA ' MEETING 

The Council recessed at approximately 9:35 A.M. to reconvene 
'In Camera' in the Mayor's Office, following which the Council 
recessed at 10:45 A.M. and then reconvened in open session in the 
Council Chamber at 11:05 A.M. 
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3 . Vancouver General Hospital - Facilities Planning 

On March 29, 1977, when considering a development permit 
application for a new emergency treatment facility at V.G.H., 
City Council requested the Hospital to submit a revised plan 
for the Hospital facility in this CD-I area. 

The Committee had before it for information a Manager's 
Report dated July 7, 1977 in which the Director of Planning 
reported on the background and major concerns of planning in the 
area of the Vancouver General Hospital. It was noted in the 
Manager's Report that the Director of Planning intends to contact 
V.G.H. staff to discuss the matters raised in the report, as well 
as the question of a comprehensive plan for the area and that 
further reports will be submitted to the Council with more 
information at a later date. 

During a brief discussion of this matter, the Chairman 
requested Alderman Brown to investigate the feasibility of 
development of a park in this CD-I zone and report back to the 
Committee . 

Following discussion, it was 

RECOMMENDED 

THAT the City Manager's Report dated July 7, 1977 
he received. 


4 . Federal Employment Program - Canada Works 1977-78 

At its meeting at 10:30 a.m. on August 11, 1977, the Finance 
Committee considered projects to be submitted to the Federal 
Employment Program Canada Works 1977-7 8 and it was noted that the 
Planning Department submitted a request for $31,040 in City funds 
for the Chinatown/Gastown tree planting project. It had been 
reported to the Finance Committee that the Planning Department 
has approximately $100,000 in its Beautif ication Fund for a 
project in Chinatown that has not been defined. 

The Finance Committee had recommended that the Director of 
Planning report to the Planning and Development Committee the same 
afternoon whether the Planning Department's Beautif ication Fund 
could be used as a source for the City's $31,040 share of the 
funds needed for the Chinatown/Gastown tree planting project. 

Alderman Brown, Vice-chairman of the Finance Committee, 
explained this matter to the Committee and enquired whether the 
necessary money can be taken from the Beautif ication Fund for 
the Chinatown/Gastown tree planting project. 

Following brief discussion, it was 

RECOMMENDED 

THAT the Planning Department Beautif ication Fund be 
used as a source for the City's share of $31,040 for 
the Chinatown/Gastown tree planting project to be sub- 
mitted to the Federal Employment Program, Canada Works 
1977-78. 


The meeting adjourned at approximately 3:05 p.m. 
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REPORT TO COUNCIL 

JOINT MEETING 
OF 



STANDING COMMITTEE ON TRANSPORTATION 

AND 

STANDING COMMITTEE ON PLANNING AND DEVELOPMENT 


August 11, 1977 

A Joint Meeting of the Standing Committees of Council on 
Transportation and Planning and Development was held on Thursday, 
August 11, 1977, at 3:30 p.m. in the No. 1 Committee Room, City Hall, 


PRESENT: 


Alderman W. Kennedy, Chairman 

Alderman M. Brown 

Alderman W. Gibson 

Alderman M. Harcourt 


ABSENT; 


Alderman D. Bellamy (Civic Business) 

Alderman M. Ford 

Alderman G. Puil 

Alderman H. Rankin 


COMMITTEE 
CLERK: 


J. Thomas 


During consideration of the first item Alderman Bellamy left 
the meeting to attend to other civic business. There being no 
quorum present for the balance of the meeting, this report by the 
remaining four members of the Joint Committee is submitted for the 
consideration of Council. 


CONSIDERATION : 

1 . Parking Studies; Gastown and Chinatown Historic Areas 

On May 11, 1976, Council considered a Planning Program for 
Chinatown and instructed the City Engineer to prepare a parking 
study of the area. When considering a proposal to develop the 
Gastown right-of-way as public open space City Council, on June 1, 
1976, instructed the City Engineer to report back on aspects 
involving traffic and parking. 

In a Manager's Report dated August 3, 1977, (circulated) 
considered by the Committee this day, the City Engineer summarized 
the results of studies conducted in both areas and discussed the 
following options for improving the parking situation; 


installation of parking meters; 

increases in parking meter rates; 

requirements for large developments to 
provide off-street parking; 

• development of a civic parking garage. 


After examining a statistical survey of parking spaces, a 
proposal for a parking policy in the area and the cost of developing 
a civic garage, the report concluded with the following 
recommendations : 


A. THAT approval in principle be given to development of a 

civic parking garage or garages and that the City Engineer, 
in consultation with the Director of Planning and Director 
of Finance, report back on an appropriate site, or sites, 
and financial viability of development. 


B. THAT approval in principle be given to the following policy 
for development of Gastown and Chinatown: All Development 
applications which propose development of vacant land, or 
redevelopment involving replacement of an existing building 
be required to provide parking in accordance with specific 
guidelines to be recommended by the City Engineer and the 
Director of Planning. ri««4.i*i 
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These guidelines will relate the amount of parking to be 
provided in developments to the particular needs of the 
various parts of Gastown and Chinatown, taking into account 
matters of heritage, areas of pedestrian emphasis, accessibility, 
overall character and an overall parking strategy which 
achieves the most economic way of providing for the parking 
needs of these areas. 

C. THAT, in order to improve the short-term parking supply in 
Chinatown, parking meters be installed on: 

1. Georgia between Main and Gore 

2. Union between Main and Gore 

3 . Gore between Union and Pender 

4. Keefer between Main and Gore 

D. THAT parking meter rates in the area bounded by Carrall, 
Main, Keefer and Alexander Streets be increased from 10 cents 
to 20 cents per hour and that the rates on new meters 
installed under Recommendation (C) be 20 cents per hour. 

E. THAT the Director of Legal Services be instructed to take the 
necessary steps to amend the Parking Meter By-law if (C) and 
(D) are approved. 

The Director of Planning concurred with the general recommenda- 
tions and commented specifically on Recommendations (A) and (D) as 
follows : 

Recommendation (A) : should be the subject of further 
study and possibly amendment after other factors have 
been taken into account; 

Recommendation (D) : a higher rate of 40 cents may be 
necessary to achieve the goal of discouraging on-street 
long-term parking and encouraging use of transit. 

The Director of Planning pointed out the recommendations met 
the immediate needs of the area but for the future it was important 
to develop longer range policies concerned with total accessibility 
to the Downtown peninsula, a coordinated management of all parking 
spaces available, and investigation of alternatives such as shuttle 
buses and increased use of taxis. 

Mr. B.D. MacGregor, Traffic Division, reviewed the report with 
the Committee and advised the Gastown and Chinatown Historic Areas, 
located almost side-by-side, encompassed some twenty square blocks 
sharing common problem areas; therefore, it had been considered 
appropriate to examine both areas together for the purpose of the 
report. 

The Committee was addressed by Mr. H. Con, who expressed the 
views of Chinatown merchants and also presented a brief (circulated) 
on behalf of the Chinatown Historic Area Planning Committee 
supporting the development of a parking garage in the Chinatown zone, 
preferably independent of a separate Gastown facility. Mr. Con 
suggested immediate relief could be achieved by limited public 
parking use of City-owned Sites C and D in the 300 Block East Pender. 
However, the City Manager pointed out development of the site was 
imminent with construction scheduled to commence within a year. 
Existing temporary parking arrangements would expire in November, 
1977. Mr. Bowers advised sites had been investigated by City 
officials, but their locations could not be discussed publicly at 
this time. 


Cont ' d 
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Mr. J. Nichol, Gastown Historic Area Planning Committee, 
referred to the Committee's concerns regarding the present parking 
situation in the area. 

Mr. T. Mah, Vice-Chairman , Chinese Cultural Centre, spoke to 
a brief (circulated) which discussed the proposed parking policy and 
supported the establishment of a civic parking facility on the south 
side of Hastings Street. Keefer or Georgia, between Carrall and 
Gore, was suggested as the most desirable location. Mr. J. Wei 
advised the parking needs of the Cultural Centre had not been 
determined, but it was expected 500 to 600 parking spaces would be 
required. Discussion with the City would be welcomed when parking 
requirements had been established. 

The Gastown and Chinatown representatives present referred in 
particular to the application of parking requirements for future 
developments and questioned the practicality of such a policy in 
view of the number of small 25-50 foot frontage lots in the area. 
Blanket standards applied without flexibility could result in a 
decline in development in the two areas. 

The Committee referred to the need for subsidization for a 
civic parking garage and the City Engineer advised assistance would 
be required for an initial period of possibly ten years. Several 
lots in the downtown commenced operations with deficit financing 
but were now making surpluses and those surplus monies would be 
available for the new facility. This aspect would be reported on 
in depth in the next phase of the proposal. 

It was 

RECOMMENDED, 

THAT recommendations A, B, C, D, and E contained 
in the report of the City Manager dated August 3, 
1977, be approved. 


2 . Rail Rationalization Study 

Consideration was given to a Manager's Report dated July 6, 
1977, (circulated) in which the City Engineer and Director of 
Planning reported on a proposal to initiate a rail rationalization 
study in Vancouver. 

The Manager's Report advised railways related closely to a 
number of current issues in the City including land use, 
transportation, and environment. However, some railway facilities 
in the City were now used to a low intensity and were occupying 
valuable urban property. Major opportunities existed for 
rationalization, possibly including the removal of some trackage 
and the more effective use of others, thus permitting the creation 
of parks, housing, transportation, and other facilities. 

The full study was expected to cost the City between $100,000 - 
$200,000, but Federal Legislation, through the 1974 Railway 
Relocation and Crossing Act, provided for 50% Federal assistance 
toward the cost of rationalization studies and it was proposed the 
City should prepare an application to the Federal Government 
requesting 50% of the study costs. The first phase of the study 
would examine the Central area, west of Main Street with a second 
phase covering the rest of the City. 

It was proposed the City hire an experienced consultant at an 
estimated cost of $25,000, to assemble the detailed information 
required for the application. 


Cont'd . 
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The Committee was addressed by Mr. D. Hickley, Assistant 
Director of Planning, Central Area, who introduced Mr. Frank Leighton, 
the consultant responsible for the rail rationalization study 
prepared by the City of Kamloops. 

The City Engineer referred to discussions already underway with 
rail companies in connection with growing truck traffic in the City. 
Vancouver was a major port with a major trucking problem and every 
cut-back in rail capacity resulted in a corresponding increase in 
truck traffic. 

Mr. I. Adam, Traffic Division, outlined the scope of the study. 
Following discussion, it was 
RECOMMENDED, 

THAT the Director of Planning and the City Engineer 
be authorized to engage qualified consultants, at an 
estimated cost of $25,000, to prepare an application 
to the senior governments for a Rail Rationalization 
Study, funds to be provided from Contingency Reserve. 


The meeting adjourned at approximately 4:30 p.m. 



REPORT TO COUNCIL 
FROM ALDERMAN KENNEDY, CHAIRMAN, AND ALDERMAN HARCOURT 


STANDING COMMITTEE OF COUNCIL 
ON 

TRANSPORTATION 

August 11, 1977 

A meeting of the Standing Conunittee of Council on Transportation 
was scheduled for Thursday, August 11, 1977, to follow a joint 
meeting of the Standing Committees on Transportation and Planning 
and Development in the No. 1 Committee Room, third floor. City Hall; 
however, since a quorum was not present, the following report to 
Council is submitted by Alderman Kennedy, Chairman and Alderman 
Harcourt for INFORMATION. 


PRESENT: 


ABSENT: 


ALSO PRESENT: 


COMMITTEE 
CLERK t 


Alderman W. Kennedy, Chairman 

Alderman M. Harcourt 

Alderman D. Bellamy (Civic Business) 

Alderman M. Ford 

Alderman H. Rankin 

Alderman M. Brown 

Alderman W. Gibson 


J . Thoma s 


The Minutes of the meeting of July 28, 1977, were adopted. 
INFORMATION ; 

1 . Nelson Street - Thurlow to Stanley Park 

City Council at a Court of Revision on February 24, 1977, noted 
a communication from residents of Nelson Street protesting the 
high volume of traffic on Nelson Street, and referred the question 
of long-term use of Nelson Street to the Standing Committee on 
Transportation. 

Before the Committee for consideration was a Manager's Report 
dated July 19, 1977, (on file) in which the City Engineer reported 
on the role of Nelson Street in the West End Plan and reviewed 
present traffic conditions. The City Engineer concluded by 
recommending that Nelson Street (Thurlow to Stanley Park) continue 
to be classified as a West End distributor and that traffic volumes 
on Nelson and other streets be monitored to determine the necessity 
for implementing any measures to discourage non-local traffic. 

Mrs. Carole Walker addressed the Committee on behalf of 
signatories to the Notice of Objection filed at the Court of Revision 
in February and referred to a brief dated August 8, 1977, circulated 
to the Committee the previous day. 

The Chairman noted the 9-page brief comprised a comprehensive 
examination and critique of the Manager's Report before the Committee 
for consideration and therefore, in view of the lack of a quorum, 
he felt consideration should be deferred to a full meeting of the 
Standing Committee. 

Mrs. Walker concurred and it was agreed by those present that 
consideration of the City Manager's Report dated July 19, 1977, be 
deferred to the next meeting of the Standing Committee on 
Transportation . 


The meeting adjourned at approximately 4:40 p.m. 


FOR COUNCri ACTION SEE PAGE(S) i?.?.^.. 


PUBLIC INFORMATION MEETING 


SPONSORED BY VANCOUVER CITY COUNCIL 
& VANCOUVER PARK BOARD 


August 11, 1977 


A Public Information Meeting sponsored by Vancouver City 
Council and the Park Board was held on Thursday, August 11, 1977, 
at 7:30 p.m., in the West End Community Centre. 

PRESENT ; Commissioner Ian Bain, Chairman 

Commissioners Atkinson, Fraser, Fowler 
DuMoulin and Wainborn 

Aldermen Bellamy, Brown, Gibson, Kennedy 
and Rankin 

ABSENT ; Commissioner Livingstone 
Mayor Volrich 
Alderman Ford 
Alderman Gerard 
Alderman Harcourt 
Alderman Marzari 
Alderman Puil 


CLERK: 


G. Barden 


1. Seawall Promenade and Cycle 
Path - Stanley Park 

The Chairman, Commissioner Ian Bain, introduced the head 
table and stated that the purpose of the meeting was to give 
the public complete and full information on the project known 
as the Stanley Park Seawall widening to make a separate pedestrian 
and cycle route around Stanley Park. 

Alderman Gibson summarised the Council's dealings with the 
Devonian Group who donated $933,000 for the widening of the 
Seawall after considering several projects that had been submitted 
to them for consideration by the City. 

Commissioner Fraser reported on the project and assured the 
public that no trees would be removed. 

Mr. Larry Foster, Director of Planning, Vancouver Park Board, 
outlined how the construction of the project would be carried out 
and Mr. Richard Pavelek, Landscape Architect, took the public 
through the proposed project with slides and described the design 
construction, the siting locations which showed how the cycle 
path would be designed so that it would wind around the trees 
instead of removing them. It will be a three year program 
commencing immediately and be completed in 1980. It will cost 
a total of $1.75 million and the Devonian Institute will provide 
$933,000 over the next three years. The extra maintenance will 
be provided through the Federal Canada Works program. 

Twenty-eight speakers were heard with seven in favour of 
the project proceeding and twenty-one opposing it. (List of 
speakers on file in the City Clerk's Office). 

Some comments of those opposing the project were: 

remove the cars from the roadway and put in a bus or 
jitney service, return parking lots to green. 

— bicycles should be restricted to the roadways, reserve 
one lane for the cyclists. 

• the project will not solve the problem but increase it. 


ecmt*4. • 


Seawall vi£m^tmA% mA 

Bath * 8%mAm^ tm^ leest'g? 

*• the cyclists will destroy the pedestrians' communication 
with nature around the seawall. 

- concern about the bay at Siwash Rock where people sit, 
the project will push people out into the open where it 
is not protected from the elements. 

• path will not be wide enough for two cyclists to ride 
abreast. 

— suggested that the walk around Englesea Lodge be 
completed. 

Alderman Kennedy also opposed the project and stated that 
to widen the seawall would destroy its intimate privacy. He 
suggested that cars be slowed down in the park to make the 
roadway tolerable for cyclists. Alternatively, he suggested 
that the by-passes that allow commuters into the park could be 
closed off and allow one lane to be used for cyclists. 

The Commissioners agreed to look into some of the concerns 
expressed and, together with the majority of the Aldermen, summed 
up the information meeting stating they felt the project would 
correct the problem of mixed cyclists and pedestrians and would 
greatly improve the seawall for everyone. 


The meeting adjourned at approximately 10:00 a.m. 
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August 19. 1977. 


VANCOUVER CITY PLANNING C0^f1ISSI0N 


REPORT TO: 


Vancouver City Council 


SUBJECT: 


Stanley Park Entrance - Coal Harbour 
Letter from Parks Board, June 29, 1977 


On July 12, 1977 by a unanimous Resolution of City Council, a letter from 
the Parks Board to Council, dated June 29th, was referred to the Vancouver 
City Planning Commission for consideration and subsequent report to Council. 
We have met with the Parks Board in connection with their proposals re the 
Stanley Park Entrance and Coal Harbour, and with representatives of the 
Planning Department in regard to Harbour Park, and are now pleased to make 
our report to you. 

The Parks Board Proposals 

The letter of June 29th from the Parks Board to Council deals largely 
with concepts emanating from their Consultant's study of the Coal Harbour 
area. The City Planning Commission has heard the Consultant's presenta- 
tion and members have expressed appreciation of Mr. Mann's broad approach 
to planning for the future of the area. They agree with and support his 
recognition of the need to interrelate planning for the function and 
development of Harbour Park, the south side of West Georgia Street, the 
entrance to the Park and its south-east sector. However, members feel 
that even this extended area represents only part of a complex series of 
interrelated issues. The area at the entrance to Stanley Park has to be 
viewed in the whole context of the function of the Park Itself, the 
regional transportation Issues involved in the long range future of the 
Causeway and the Lions' Gate Bridge and in the planning for the western 
waterfront of downtown, including the National Harbours Board sectors. 

In view of these considerations, it is the opinion of the members of your 
Planning Commission that it is not possible to comment usefully on the 
details in the Parks Board letter in isolation from the major issues 
outlined above. 

The City Planning Commission feels strongly, therefore, that the most 
useful action at the present time would be to establish mechanisms by 
which all the elements may be drawn together before any further specific 
solutions are adopted. The Commission recognizes that some major pieces 
of "the jig-saw puzzle" are already there through the studies that have 
already been undertaken. These include not only that by Mr. Richard Mann, 
but many studies over a long period of time by the City Planning Depart- 
ment, the City Engineering Department and also work under the auspices 
of the National Harbours Board, the Provincial Government, and the 
Greater Vancouver Regional District. The Commission feels that there 
is considerable urgency in this need for correlation and coordination, 
as strong pressures exist at this time in regard to the development of 
Georgia Street, the waterfront, the south-eastern part of the Park, the 
Causeway to the First Narrows Bridge, and the future of Harbour Park. 
Decisions taken in isolation from the general and long-range context 
could Jeopardize the well-being of one of the most Important and unique 
areas of Vancouver. 

Recommendations: 


We recommend, therefore, that: 


(1) A task force be appointed forthwith to begin the work of coordination 
and correlation. The terms of reference of this task force should be: 


(1) continued 


(a) to establish goals and objectives for the general area impinging 
upon the entrance to Stanley Park, including Harbour Park, West 
Georgia Street, Coal Harbour, the Causeway to the First Narrows 
Bridge, and movement within the Park itself. 

(b) to define the criteria necessary to guide decisions affecting 
this general area; 

(c) to reconmend a professional staff team and/or consultants (as 
required) charged with the task of preparing a program of 
sequential action (a systems approach) for the orderly future 
development of the area, and with undertaking a cost/benefit 
analysis for any proposed concepts. 


(2) That the membership of this task force should reflect cooperation 
between elected officials, professionals and concerned citizens. 
It should include: 

. The Chairman of the Planning Committee of the City of 
Vancouver 

. The Chairman of the Planning Committee of the Parks Board 
. The Chairman of the Vancouver City Planning Commission 

with the power to add from time to time in a consultative capacity 
professional representation from the Parks Board and City Planning 
Department and from citizens who have demonstrated their interest 
and concern. 


(3) In developing the suggested program of sequential action and cost/ 
benefit analysis, the professional committee or team be asked: 

(a) to take into account the considerable study and investigation 
that has already been undertaken by the City of Vancouver and 
the Parks Board, and other bodies; 

(b) to investigate expenditures necessary to implement the prelimi- 
nary phases of their proposed program and possible sources of 
funds. 


(4) That the task force and the professional team submit a joint report 
to Council and a tentative date be set by Council for this report. 

(Note: We do not necessarily envisage much in the 
way of additional study, rather do we see the 
professionals correlating the work that has already 
been done and relating it to the objectives and 
criteria established by the task force.) 


Conclusion. 

We believe that there would be good public support for our proposed coor- 
dinative approach. We look forward to the ultimate development of an action 
program. However we would hope that any suggested program would not in- 
volve such expenditure of funds as to deprive other areas of the city from 
legitimate development of local amenities. 

While we do not feel that the work of the task force and of the professional 
team should be very prolonged, we recognize that it cannot be undertaken 
without some expenditures. In view of the concerns of several senior 
government departments we think there might well be an exploration of the 
possibility of obtaining some funding to assist the work of the proposed 
task force and professional team. 


Regular Council, November 10, 197C 
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UNFINISHED BUSINESS 

1. Claim: 

Mrs. Catherine Jowett 

The Council, on October 27th, deferred a Board of Adminis- 
tration report. Licenses and Claims matters, dated October 23, 1970, 
pending the hearing of a delegation. The Council was informed 
that the delegation now does not wish to appear. 

MOVED by Aid. Sweeney, 

THAT the Board of Administration report (Licenses and Claims 
matters). Clause 1, dated October 23, 1970, be received for 
information . 

- CARRIED 

2. Proposed Rezoning: W/S Hudson Street 
North and South of 71st Avenue 


At a Public Hearing on October 29th, the Council tabled the 
following rezoning application by the Director of Planning and a 
motion by Alderman Sweeney, as follows: 

"Lots B, C, D, E, Block 16, D.L. 318, and Lots 6 and 7 
Block 9, D.L. 318, situated on the W/S of Hudson Street 
North and South of 71st Avenue 

FROM: C-2 Commercial District 

TO: RM-3 Multiple Dwelling District" 

"Moved by Aid. Sweeney, 

THAT the application to rezone the above mentioned 
area be not approved." 

- LOST 

(After due consideration, the foregoing motion of Alderman Sweeney 
was put and lost. ) 

MOVED by Aid. Broome, 

THAT the foregoing rezoning application of the Director of 
Planning be approved and the Corporation Counsel be instructed to 
bring in the necessary amendment to the Zoning and Development 
By-law. 

- CARRIED 

(Alderman Sweeney is recorded in the negative) 

(Aldermen Wilson and Calder, not being present when 
this item was dealt with at the Public Hearing, 
did not vote.) 


3. Provincial Policy: 

Social Allowance Administration 

The Council, on November 3rd, when considering a Board of 
Administration report dated October 23rd, on the matter of 
Provincial Policy: Social Allowance Administration, dealt with 
Clause G of the report and deferred the balance of the report 
to this Council meeting for consideration, following a report 
from Alderman Linnell after meeting with the Minister on the 
subject. 

Alderman Linnell reported orally with respect to her meeting 
with the Minister of Rehabilitation and Social Improvement with 
particular reference to the policy on 'Emergency Aid'. 


cent 'd 


Our final note is perhaps the most important. 


Stanley Park has been a cherished part of the lives of generations of 
Vancouver people, and any task force must not be pushed to make decisions 
for decision's sake. 


Respectfully submitted. 
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CITY OF VANCOUVER 
SPECIAL COUNCIL - AUGUST 23, 1977 
PUBLIC HEARING 

A Special Meeting of the Council of the City of Vancouver 
was held on Tuesday, August 23, 1977, at 2:00 p.m., in the 
Council Chamber, for the purpose of holding a Public Hearing 
to amend the Zoning & Development By-law. 

PRESENT ; Deputy Mayor Bellamy 

Aldermen Brown, Ford, Gerard, Gibson, 
Harcourt, Puil and Rankin 

ABSENT: Mayor Volrich (Civic Business) 

Alderman Kennedy (Leave of Absence) 
Alderman Marzari 

CLERK TO THE COUNCIL : D.H. Little 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Rankin, 
SECONDED by Aid. Brown, 

THAT this Council resolve itself into Committee of the 
Whole, Deputy Mayor Bellamy in the Chair, to consider proposed 
amendments to the Zoning and Development By-law. 

- CARRIED UNANIMOUSLY 

1. Housekeeping Amendments 

An application was received from the Director of Planning 
to improve the administrative and general sections of the Zoning 
and Development By-law #3575 as follows: 

(a) Amendments are proposed to revise or reword Section 10 
(General Regulations) and Section 11 (Special Provisions) 
Minor amendments are also proposed for Sections 3 to 9 , 
inclusive, and consequential amendments throughout the 
By-law to section references. 

(b) Amendments are proposed to the section references of the 
Sign By-law No. 4 810 in accordance with the amendments 
to Zoning and Development By-law #3575. 

The application was approved by the Director of Planning 

Mr. Porter, Zoning Division, briefly outlined the proposed 
amendments for the information of Council. 

The Deputy Mayor called for speakers for or against the 
proposed application and no one appeared. 

MOVED by Aid. Rankin, 

THAT the foregoing application be approved. 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Harcourt, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Puil, 

THAT the report of the Committee of the Whole be adopted, 
and the Director of Legal Services be instructed to prepare and 
bring in the necessary amendments to the Zoning and Development 
By-law. 

- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 2:10 p. 


m. 


The foregoing are Minutes of the Special Council Meeting 
(Public Hearing) of August 23, 1977, aflopted on 


September 13, 1977, 



CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 


A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, September 13, 1977, in the Council Chamber, 
commencing at 2:00 p.m. 


PRESENT: Mayor Volrich 

Aldermen Bellamy, Brown, Ford, Gerard, 
Gibson, Har court, Kennedy, 
Marzari, Puil and Rankin. 

CLERK TO THE COUNCIL; R. Henry 


PRAYER 

The proceedings in the Council Chamber were opened with 
prayer, offered by the Civic Chaplain, Father James Comey of 
Holy Rosary Cathedral, Vancouver. 


'IN CAMERA' MEETING 

The Council was advised that there were matters to be 
considered 'In Camera' later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Gibson 
SECONDED by Aid. Brown 

THAT the minutes of the Regular Council Meeting (with 
the exception of the "In Camera' portion), and the Special 
Council Meeting (Public Hearing), both dated August 23, 1977, 
be adopted. 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Bellamy 
SECONDED by Aid. Gerard 

THAT this Council resolve itself into Committee of the 
Whole, Mayor Volrich in the Chair. 

- CARRIED UNANIMOUSLY 


REPORT REFERENCE 

Development of Block 80, D.L.541 
King George High School Site 

City Council at its meeting on August 23, 1977, when 
considering an announcement by B.C. Hydro that an office complex 
would be developed on Block 80, referred to ramifications of the 
proposal within the context of the G.V.R.D. Livable Regional Plan 
The City Manager advised the matter of B.C. Hydro's demolition 
permit application relating to buildings presently on the site 
(including King George and Dawson Schools) and a report on B.C. 
Hydro manpower and its deployment within the region would be 
before Council on September 13, 1977. 


Cont'd, 


REPORT REFERENCE (Cpnt'dJ 

Development of Block 80, D.L. 541 
King George High School Site 

For Council consideration were the following: 

a) City Manager's Report dated September 6, 1977, 
in which the Director of Planning reports on 
the development of Block 8 0; 

b) Lettor from B.C. Hydro dated September 7, 1977, 
summarizing the Authority's position; 

c) Letter from B.C. Hydro dated August 22, 1977, 
analyzing the distribution of Hydro jobs and 
"ocations of employee residences; 

d) Report of the City Manager dated September 7, 1977 
in which the Director of Legal Services reports on 
Bill 77, the new Heritage legislation; 

plus - - a letter from the Heritage Advisory Committee, 

dated September 12, 1977, reaffirming its original 
recommendation that King George High School be 
designated as a Heritage Building. 


Mr. D. Hickley, Assistant Director, Central Area Planning, 
gave a brief report reference to Council on this matter. 

The Mayor referred to a letter which he recently received 
from Mr. Robert Bonner, Chairman of B.C. Hydro, indicating that 
Hydro would not be interested in developing this site if it were 
necessary to retain the King George High School. 

Professor McLeod, Heritage Advisory Committee, addressed 
: 1 ncil and reinforced the Committee's' recommendation that the 
building be designated and appropriate uses be investigated. 

Mr. E. A. Robertson, Consultant Engineer for B.C. Hydro 
advised that his investigations of the condition of the King 
George High School indicated that the basic structure is not 
sound. He reiterated that B.C. Hydro would not be interested 
in developing this site if the King George High School were to be 
retained, as it would be uneconomic to attempt to restore this 
building . 

MOVED by Aid. Rankin 

THAT the Director of Legal Services be instructed to bring 
forward the appropriate amending By-law to designate the King 
George High School as a Class 'A' Heritage structure, and 
interested parties be given an opportunity to address Council when 
the By-law is before it for consideration; in the meantime, the 
demolition permit applied for by B.C. Hydro be with-held. 

- CARRIED UNANIMOUSLY 


The Council recessed at 3.45 p.m., and following 
an 'In Camera' meeting in the Mayor's office, 
reconvened in the Council Chamber at 4.00 p.m. 
at which time Alderman Gibson was absent. 


K^fat^t ifi^mit^iJ.'*. U^ptmi»m 
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UNFINISHED BUSINESS 


1. Special Joint Council/Park Board 
Coirmittee re Jericho. 


Due to the absence of Alderman Gibson, it was agreed to 
defer consideration of this matter to the evening when all 
Members of Council would be present. 


2 . Central Park Parking - 
Regulation By-law 


Council on May 24, 1977, deferred a Manager's report dated 
May 20, 1977, recommending that Council approve By-law No. 7019 
of the Municipality of Burnaby, being a By-law to regulate 
parking in Central Park, pending discussion with B.C. Telephone 
Company on the matter of alleviating employee parking problems 
in the area . surrounding their new building. 

Before Council for consideration was a report of the City 
Manager, dated August 16, 1977 in which the City Engineer put 
forward the following for consideration: 

A) Not endorsing the 'no parking by-law' and instead ask 
Burnaby to permit parking in Central Park, on an interim 
basis, so as to reduce the amount of parking taking place 
on residential streets in Vancouver. 

B) Formally advising Burnaby and B . C . Telephone of Vancouver's 
concern about the need for reducing on-street parking, 
through development of additional surface parking on-site, 
increasing staggered hours, improving incentives for 
car-pools and improving transit service. In addition, 
B.C. Telephone should be asked to undertake a parking 
demand study based on employee desires at their Burnaby 
office . 

C) If Council do not wish to pursue (A) or (B) , they should 
approve the by-law as submitted May 24, 1977. 

MOVED by Aid. Rankin 

THAT this matter be referred to the Standing Committee on 
Transportation to initiate early discussions with the Municipality 
of Burnaby on provision of adequate employee parking for both 
Phase I and Phase II of the B.C. Telephone development in this 
area , 

- CARRIED UNANIMOUSLY 


COMMUNICATIONS OR PETITIONS 

1. Stanley Park Causeway 
Public Meeting 


Council noted a memorandum from the Mayor, dated August 
29, 1977, advising that Council on August 23. 1977, appointed a 
Task Force to co-ordinate the whole matter of the entrance to 
Stanley Park, Coal Harbour and the Park Causeway. 

The Mayor reminded Council of its previous resolution to 
hold a Joint Council/Park Board Public Meeting on the Stanley 
Park Causeway and suggested it might now be advisable for Council 
to postpone the Public Meeting pending the report of the Task 
Force . 

Cont ' d . . . 


Stanley Paric Causeway (Cont ' d) 

MOVED by Aid. Rankin 

THAT the proposed Joint Council/Park Board Public Meeting 
on the Widening of the Stanley Park Causeway, not be held. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Rankin 

THAT Council concede that the Park Board has control of the 
Stanley Park Causeway area and, therefore, the decision on this 
widening should rest with the Park Board. 

- (carried) 

(Alderman Kennedy opposed) 


MOVED by Aid. Gerard 

THAT the above motion by Alderman Rankin be deferred 

- LOST (tie vote) 

(Aldermen Harcourt, Kennedy, Marzari, Puil and 
Rankin opposed) 

The motion to defer having lost the motion by Alderman 
Rankin was put and CARRIED. 


2 . Cap's Cabaret - 1018 Burnaby Street 

Council, on August 23, 1977, when dealing with the matter 
of Cap's Cabaret, resolved: 

'THAT a request be forwarded to the Liquor Control and 
Licensing Branch to consider an application from 
Capolini Restaurants Ltd., for conversion of its 
premises to a neighbourhood pub, on the understanding 
that the City will be given the opportunity of first 
conducting a pub plebiscite on the usual basis to 
determine the City's position on the application.' 

Council noted a letter dated August 30, 1977, from the 
Director of Licensing, Liquor Control and Licensing Branch, 
advising that the General Manager would not consider a 'D' Class 
License (Neighbourhood Pub) for Cap's Cabaret. The General 
Manager has indicated that on his return from vacation he will 
consider holding a hearing pursuant to Sections 21 and 22 of the 
Liquor Control and Licensing Act, on the matter of Cap's Cabaret. 

MOVED by Aid-. Harcourt 

THAT the communication from the Liquor Control and Licensing 
Branch, be received for information. 

- CARRIED UNANIMOUSLY 


3. Britannia Community Centre 
- Staffing. 


In a letter dated September 6, 1977, the Executive Director 
of Britannia Community Services Centre requested an opportunity 
to address Council this evening on the report of the Standing 
Committee on Finance and Administration dated August 25, 1977 
on Staffing of Britannia Community Centre. 

MOVED by Aid. Harcourt 

THAT the request of Britannia Community Services Centre be 
granted and the delegation be heard this evening. 


- CARRIED UNANIMOUSLY 


gaWMUNICATIONS OR PETITIONS (Cont'd) 

4 . Development Permit Application 
4 96 West King Edward Avenue. 

In a memo dated September 9, 1977, the Deputy City Clerk ad 
that a number of persons had requested to address Council this 
evening on the City Manager's report (Building & Planning Matters 
Clause 4) on Development Permit Application No. 78103 - 496 
West King Edward Avenue. 

MOVED by Aid. Harcourt 

That the requests of the persons mentioned in the Deputy 
City Clerk's memorandum of September 9, 1977, be granted and the 
delegations be heard this evening. 

- CARRIED UNANIMOUSLY 


5. Cutbacks in Late Night 
Transit Services 


Council noted requests from Downtown Eastside Residents' 
Association and the Amalgamated Transit Union - Division 
101-134 to appear as delegations, on the report of the Standing 
Committee on Transporation dated August 25, 1977, re cutbacks 
in late night transit services. 

MOVED by Aid. Harcourt 

THAT the requests from the Downtown Eastside Residents' 
Association and the Amalgamated Transit Union, be granted and 
the delegations appear before Council on September 27, 1977. 

- CARRIED UNANIMOUSLY 


C . Arbutus- Burrard Connector 

In a letter dated September 12, 1977 the Kitsilano Rate- 
payers' Association requested an opportunity to address Council 
when Alderman Puil's motion on the Arbutus-Burrard Connector 
is before Council. 

MOVED by Aid. Puil 

THAT the delegation request be granted and the whole matter 
be deferred until the Council meeting on September 27, 1977; 

FURTHER THAT any other subsequent requests to address 
Council on this matter be approved. 

- CARRIED UNANIMOUSLY 


CITY MANAGER'S & OTHER REPORTS 


A. MANAGER'S GENERAL REPORT 
SEPTEMBER 9, 197 7 


Works & Utility Matters 
(September 9, 1977) 

The Council considered this report which contains five 
clauses identified as follows: 


CI. 

1: 

Local Improvements on the "Initiative Principle" 



and by "Petition" 

CI. 

2: 

Local Improvement by Petition 

CI. 

3: 

Request to Cancel Street Lighting Project on 



Quadra Street 

CI. 

4: 

Lease of Portion of the Lane North of 41st 



Avenue, East of Collingwood 

CI. 

5: 

Tender Awards 


Cont'd. 


I«eg^iJLjix' Oe»Vficil;,. SeftetelJer 13, 197? 


WOrXs & Utility Matters CCont»d) 
(Sggt^ategy 9f 1977 j 

Local Improvements on the "Initiative 
Principle" and by "Petition" 
(Clause 1) 


MOVED by Aid. Ford 

THAT the Local Improvement project to replace obsolete lights 
in the six block area bounded by Marguerite, Granville, 45th and 
4 9th Avenues, not be undertaken; 

FURTHER THAT Council approve the recommendations of the 
Deputy City Engineer with respect to all other projects advanced 
on the "Initiative Principle" and by "Petition" in this report. 

- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 


Clauses 2, 4 & 5 

MOVED by Aid. Puil 

THAT the recommendations of the City Manager, as contained 
in clauses 2 and 4 be approved and clause 5 be received for 
information . 

- CARRIED UNANIMOUSLY 


Request to Cancel Street 
Lighting - Quadra Street 
(Clause 3) 


MOVED by Aid. Ford 

THAT the City Engineer be instructed not to proceed with the 
installation of the lighting on Quadra Street from 18th Avenue 
to the lane north of 18th Avenue, and that the Local Improvement 
Schedule No. 439 be amended accordingly; 

FURTHER THAT the affected owners not be charged for the 
work already carried out with respect to this project. 

- CARRIED UNANIMOUSLY 


Building & Planning Matters 
(September 9, 1977) 

The Council considered this report which contains seven 
clauses identified as follows: 


CI. 

1: 

CI. 

2: 

CI. 

3: 

CI. 

4: 

CI. 

5: 

CI. 

6: 

CI. 

7: 


Champlain Heights - Enclave 3 
Grandview-Woodland Local Area Planning 
Program - Status Report 

Rezoning - W/S Eraser between 14th and 15th 
Avenues (3025 Eraser) 

D.P.A. - 496 West King Edward Avenue 
D.P.A. - 3179 - 3181 Point Grey Road 
D.P.A. - 115-121 Keefer Street 
Rezoning - N/S Kingsway between Boundary and 
Ormidale (3665 Kingsway) 


Champlain Heights - Enclave 3 
(Clause 1) 


MOVED by Aid. Brown 

THAT the recommendation of 
in clause 1, be approved. 


thje City Manager, as contained 
- CARRIED UNANIMOUSLY 


Iteftilar Council, S^^$«B#r IS, 


Building ii- glaaajftg Hfttteegs 4€oiii**ei) 

Grandview-Woodland Local Area Planning 
Program - Status Report 
(Clause 2) 


MOVED by Aid. Harcourt 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 

Alderman Bellamy, the Liaison Alderman for this area 
was requested to discuss with the Planning Committee 
the question of a minimum number of members for the 
Committee, for report back. 


Application to Re-zone - West Side 
Eraser Street between 14th and 
15th Avenues 

(Clause 3) 


MOVED by Aid. Puil 

THAT the recommendation of the Director of Planning, 
as contained in this report, be approved. 

- CARRIED UNANIMOUSLY 


Clause 4 . For Council action on this clause see page 27. 


Development Permit Application 

^' -3181 Point Grey Road 
(Clause 5) 


MOVE.' by Aid. Puil 

THAT this clause be received for information. 

- CARRIED UNANIMOUSLY 

Development Permit Application 
115-121 Keefer Street 
(Clause 6) 


MOVED by Aid. Ford 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved, 

- CARRIED UNANIMOUSLY 


Proposed Rezoning - 3665 Kingsway 
(Between Boundary & Orraidale Street) 
(Clause 7) 


MOVED by Aid. Harcourt 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 


- CARRIED UNANIMOUSLY 
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UNFINISHED BUSINESS (cont'd ) 

Provincial Policy: 

Social Allowance Administration 

(cont *d) 


MOVED by Aid. Bird, 

THAT this matter be tabled and the Acting Social Service 
Administrator be directed to work out with the Department of 
Rehabilitation and Social Improvement on a method of operation 
which recognizes the practical differences the City faces with 
particular reference to 'Emergency Aid', 'Hostel Accommodation' 
and 'Continuing Assistance', for report back to Council. 

- CARRIED 

4. Melvill e-Dunsmuir Connector 

It was agreed to defer this matter pending the hearing of 
a delegation latei* this day. 


COMMUNICATIONS OR PETITIONS 

1 . Transient Youth 

The Council considered a communication from the Children's 
Aid Society of Vancouver, B.C., on the matter of transient youth 
with particular reference to the Society accepting responsibility 
for transient youth within the age jurisdiction of the Society. 

MOVED by Aid. Calder, 

THAT the letter from the Children's Aid Society be received 
and a copy be forwarded to the Director of Social Planning/ 
Community Development for his information. 

- CARRIED 

2. Commission of Inquiry into the 
Non-Medical Use of Drugs: 
Public Hearing, November 20, 1970 

The Council noted a letter from the Commission of Inquiry 
into the Non-Medical Use of Drugs which will be holding a Public 
Hearing in Vancouver on November 20, 1970. The letter suggested 
the Council may wish to submit its views and comments in respect 
to the conclusions arrived at by the Commission in its Interim 
Report . 

MOVED by Aid. Calder, 

THAT the Medical Health Officer be requested to report to 
Council on the advisability of the Council submitting a brief 
to the Commission. 

- CARRIED 

3. Appointment of Director: 
Vancouver Public Library 

MOVED by Aid. Bird, 

THAT the letter of November 2, 1970, from the Vancouver 
Public Library Board, advising of the appointment of 
Mr. Morton P. Jordan as Director of the Vancouver Public 
Library, be received, 

- CARRIED 


i#9ular mmmi^^, S^^t^^t^ X3«. 1977 • 

CITY MANAGER'S & OTHER REPORTS (Cont'd) 


Fire & Traffic Matters 
(September 9, 1977) 

The Council considered this report which contains seven 
clauses identified as follows: 

Greek Day - June 26, 19 77 

Buses Operating on Granville Mall Transitway 
Sidewalk Cafe - The Crepe Machine, 
1480 West 11th Avenue 
Gastown Days Parade and Celebrations 
Metrication - Traffic Speeds and Distances 
South Bypass - State of B.C. Hydro/City Negotiations 
Canadian Paraplegic Association Safety Driving 
"Roadeo" 


CI. 

1: 

CI. 

2: 

CI. 

3: 

CI. 

4: 

CI. 

5: 

CI. 

6: 

CI. 

7: 


Greek Day - June 26, 1977 
(Clause 1) 


During consideration of this matter, the Deputy City 
Clerk advised that a delegation request had been received from 
Mr. Pappas. Council noted that the Director of Social Planning 
has been asked to report on the whole matter of local area 
festivals . 

MOVED by Ald.Puil 

THAT consideration of this report and the delegation 
request be deferred pending receipt of the report from the 
Director of Social Planning. 

- CARRIED UNANIMOUSLY 


Buses Operating on Granville 

Mc 11 Transitway. 

(Clause 2) 

MOVED by Aid. Brown 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 

- CARRIED 

(Alderman Kennedy opposed) 


B. Property Taxes in Phase 1, 
Area 6, False Creek. 


Council noted a request from the False Creek Co-operative 
Housing Association to address Council on this matter. 

MOVED by Aid. Harcourt 

THAT the delegation request be approved, consideration 
of this report be deferred, and in the meantime the Chairmen 
of the Standing Committees on Finance and Administration and 
Planning and Development, the City Manager, and appropriate 
officials, meet with the False Creek Co-operative and other 
concerned groups, to discuss this matter for report back. 

- CARRIED UNANIMOUSLY 

Fire & Traffic Matters (Cont'd) 

Sidewalk Cafe - The Crepe Machine 

14 8 West 11th Avenue 

(Clause 3) 


MOVED by Aid. Bellamy 

THAT the recoiratiendation of the City Manager, as contained 
in this clause, be approved. 

- (referred) 


Regular Osuncll, SUpt-mUb^s . . , , 

ClW Hje^NAGER'S AND OTHER REPORTS (Cont'd) 

Flare & gggBeil^ HatWa (ce«t'4) 

14 8 West 11th Avenue 

(Clause 3) (Cont'd) 


MOVED by Aid. Rankin 

THAT this matter be referred to the Standing Committee 
on Community Services for full discussion, to include a review 
of other liquor outlets in the vicinity of The Crepe Machine. 

- CARRIED UNANIMOUSLY 


Gastown Days Parade & Celebrations 
(Clause 4) 


MOVED by Aid. Harcourt 

THAT the Gastown Historic Area Co-ordinating Committee 
be granted permission to close the streets detailed in the report 
of the City Engineer, dated September 9, 1977, to vehicular 
traffic on September 24, 1977 from 8.00 a.m. to 12.00 midnight 
and on Sunday, September 25, 1977, from 11.00 a.m. to 10.00 p.m. 
to accommodate the Gastown Days Festival; this approval to be 
subject to the following conditions: 


a) The applicant enter into an arrangement satisfactory 

to the Director of Legal Services indemnifying the City 
against all claims that may arise from the proposed 
parade and closure, such indemnity to be in the form 
of insurance in which theCity of Vancouver is named 
insured . 

b) iiny food concessions to be approved by the City Health 
Department . 

c) All relevant licences be obtained by the applicant 
prior to the events. 

d) The cost of temporary traffic controls be borne by the 
applicant . 

e) The cost of any street cleaning over and above normal 
street cleaning be borne by the applicant. 

FURTHER THAT the Provincial Government Liquor Administration 
Branch be advised that the Council has no objection to the sale 
of alcoholic beverages on the streets in question during this 
festival . 

- CARRIED UNANIMOUSLY 


Metrication - Traffic Speeds 

and Distances. 

(Clause 5) 


MOVED by Aid. Harcourt 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 


South Bypass - State of B.C. 
Hydro/City Negotiations 
(Clause 6) 


MOVED by Aid. Kennedy 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 


CITY MfiiWft^R'S OTHER REFQllTS CCpnt'd) 

Fjr^ & .ff-^ffie Hatters (e0ni;*dii 

Canadian Paraplegic Association 
Safety Driving "Roadeo" 
(Clause 7) 


MOVED by Aid. Bellamy 

THAT the request of the Canadian Paraplegic Safety Driving 
"Roadeo" Committee to close to vehicular traffic 28th Avenue 
from Willow to Oak on Sunday, Septmber 25, 1977 from 10.00 a.m. 
to 4.00 p.m., be approved, subject to the following: 


a) The applicant enter into an arrangement satisfactory 
to the Director of Legal Services indemnifying the 
City against all claims that may arise from the 
proposed closure. Such indemnity to be in the form 
of insurance in which the City of Vancouver is named 
insured . 


b) Any food concessions be approved by the City Health 
Department . 

c) The cost of any street cleaning required over and above 
normal street cleaning be borne by the applicant. 

d) The cost of temporary traffic controls be borne by the 
applicant 


FURTHER THAT Council approve a grant of up to $150.00 
to the Canadian Paraplegic Association to defray expenses of 
signing, barricading and street cleaning for this event. 


- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 

Finance Matters 
(September 9, 1977) 


The Council considered this report which contains seven 
clauses identified as follows: 


CI. 

1: 

CI. 

2: 

CI. 

3: 

CI. 

4: 

CI. 

5: 

CI. 

6: 

CI. 

7: 


'Poser' and 'Reser' Expenditures 

Grandview-Woodland N.I. P. Appropriation of Funds - 
Community Services Directory 

Consultant re Security System for Centennial Museum 

Investment Matters (Various Funds) July 1977 

Interest on Prepayment of Real Property Taxes 

The Orpheum - Additional Funding 

Quarterly Review of Revenues and Expenditures , 

1977 Operating Budget as at June 30, 1977 


Clauses 1-5 inclusive 


MOVED by Aid. Ford 

THAT Clause 1 be recieved for information and the 
recommendations of ttie City Manager, as contained in clauses 
2 , 3 , 4 , and 5 , be approved , 

- CARRIED UNANIMOUSLY 


The Orpheum - Additional Funding 
(Clause 6) 


MOVED by Aid. Ford 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 

- CARRIED 
(Aldermen Gerard and Rankin opposed) 
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CITY MANAGER'S AND OTHER REPORTS (Cont'dJ 

Finance Matters (Cont'd) 

Quarterly Review of Revenues and 
Expenditures, 1977 Operating Budget, 
as at June 30, 1977 

(Clause 7) 


MOVED by Aid. Harcourt 

THAT the recommendation of the City Manager with respect 
to the increase in Contingency Reserve, be deferred pending 
receipt of the September Quarterly Review of Revenues and 
Expenditures, 1977 Operating Budget; 

FURTHER THAT the remainder of the recommendations of 
the City Manager contained in this clause, be approved. 

- CARRIED UNANIMOUSLY 


Property Matters 
(September 9, 1977) 

The Council considered this report which contains nine 
clauses identified as follows: 


CI. 
CI. 

1: 
2: 

CI. 

3: 

CI. 

4 : 

6 1 

CI. 
CI. 

6: 
7: 

CI. 

8: 

CI. 

9: 


Demolitions 

Cancellation of Sale - S/S 800 Block East 
Hastings Street 

Rental Review - Lease of Portion of Heather 
Street south of S.W. Marine Drive 

Mortgage of Two Leases by City to R.E. Porter Ltd. 
Burrard Street Widening - 18 4 West 4th Avenue 
Compensation to Lessee 

Lease of Premises - West Point Grey Branch Library 
Cancellation of Two Existing Leases with Bantam 
Holdings Ltd. (Holt Glass Ltd.) 

Encroachment onto City-owned Property - S/S King 
Edward between Sophia and John Streets 
Expropriation for Burrard Street Widening - 
2065 Burrard Street 


Clauses 1-8 inclusive 

MOVED by Aid. Puil 

THAT clause 1 be received for information and the recommend- 
ations of the City Manager, as contained in clauses 2, 3, 4, 5, 6, 
7 and 8 , be approved . 

- CARRIED UNANIMOUSLY 


Expropriation for Burrard Street 
Widening - 2065 Burrard Street 
(Clause 9) 


MOVED by Aid. Puil 

THAT consideration of this clause be deferred pending 
receipt of further information. 


- CARRIED UNANIMOUSLY 


12 

STANDING COMMITTEES & OTHER REPORTS 

I. Report of Standing Committee 
on Planning and Development, 
August 25,. 1977 

The Counc:il considered this report which contains five 
clauses identii:ied as follows: 

CI. 1: Status Report of Major Development Permit 

Applications 
CI. 2: Monthly Status of Rezoning Applications 
CI. 3(A) Three L.I. P. Funded Programs in the Planning 

Department 
CI. 3(B) Paper on Floating Homes 

CI. 4: City-owned Land in the Camosun Bog Area 
CI. 5: Zoning for the Kitsilano Conversion Areas 

Clauses 1-5 inclusive 

MOVED by Aid. Harcourt 

THAT the recommendations of the Committee, as contained 
in clauses 1, 2, 3-(A) & (B) , 4, and 5, be approved. 

- CARRIED UNANIMOUSLY 


II. Report of Standing Committee 
oh Community Services, 
August 25, 1977 

The Council considered this report which contains eight 
clauses identified as follows: 


CI. 1; 
CI. 2; 


CI. 
CI. 
CI. 

CI. 
CI. 
CI. 


Insurance on Contents of Frame Rooming Houses 
Liquor Licenses - Vancouver East Cultural Centre, 
City Stage, York Theatre, David Y.H. Lui Theatre 
& Vancouver Jazz Society 

Fire By-law Enforcement - Seven 'Core Area' Hotels 
Ferrara Court 

Complaint re Condition of Residential Accommodation 
1749 East 7th Avenue 

Noise Complaint re Hare Krishna Temple 
Shopping Hours 

Civic Grant Requests for Social Services - 
Summer Quarter 


Clauses 1, 3, 4, 6 & 7. 

MOVED by Aid. Rankin 

THAT the recommendations of the Committee, as contained 
in clauses 1, 3, 4, 6 and 7, be approved. 

- CARRIED UNANIMOUSLY 


Requests for Liquor Licenses - 
Various Theatres 
(Clause 2) 

MOVED by Aid. Rankin 

THAT the recommendations of the Committee, as contained 
in this clause, be approved. 

- CARRIED 


(Alderman Gerard opposed) 


Regular Council, September 13, 1^77. 13 
STANDING C0I4MITTEES & OTHER REPORTS (Cont ' d) 

Report of Standing Committee 
tyji Community Services (Coflt'd) 

Complaint re Condition of 
Residential Accommodation - 
1749 East 7th Avenue. 
(Clause 5) 


During consideration of this clause Council noted a letter 
from Rose, Gale & Co . , advising that the hot water tank is now 
working properly. 

MOVED by Aid. Rankin 

THAT this clause in the Committee's report, and the letter 
from Rose, Gale and Company be received for information. 

^ CARRIED UNANIMOUSLY 


Civic Grant Requests for Social 
Services - Summer Quarter. 
(Clause 8) 


The Deputy City Clerk advised that a request for deferral 
of their grant request had been received from the Catholic 
Community Services Association, to provide an opportunity for a 
representative of the Association to appear before Council. 

MOVED by Aid. Rankin 

THAT consideration of the grant request for the Catholic 
Community Services Association be deferred; and the delegation 
request be approved. 

^ CARRIED UNANIMOUSLY 

::OVEP by Aid. Rankin 

THAT a grant of $3,796.00 to the Canadian Wheelchair 
Sport Association, B.C. Division, be approved. 

- LOST NOT HAVING RECEIVED 
THE REQUIRED MAJORITY 
(Aid. Brown, Kennedy, Puil and the Mayor opposed) 


MOVED by Aid. Rankin 

THAT a grant of $6,360.00 to the Social Planning and 
Review Council of B.C., be approved. 

- CARRIED BY THE 
REQUIRED MAJORITY 

(Aid. Gerard opposed) 


MOVED by Aid. Rankin 

THAT a grant of $11,841.00 to The Kettle Friendship 
Society, be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED MAJORITY 

MOVED by Aid. Rankin 

THAT a grant of $8,435.00 to the Cedar Cottage Neighbour- 
hood Services (Portuguese Worker), be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED MAJORITY 

MOVED by Aid. Rankin 

THAT a grant of $4,122.00 to Rape Relief, be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED MAJORITY 


Regular Council, September 13, 1977. 

Standing Committee 
^ j^gP^g^fe^ Seyvi^es (Cpiit'dl 

civic Grant Requests for Social 
Services - Summer Quarter 
(Clause 8) (Cont'd) 

MOVED by Aid. Rankin 

THAT a grant of $4,937.00 to ASK Friendship Centre, 
be approved . 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED MAJORITY 

MOVED by Aid. Rankin 

THAT a grant of $7,125.00 to Vancouver Life Skills, 
be approved . 

- LOST NOT HAVING RECEIVED 
THE REQUIRED MAJORITY 

(Aid. Brown, Gerard, Kennedy, Puil and the Mayor opposed) 

MOVED by Aid. Rankin 

THAT a grant of $500.00 to the Lower Mainland Stroke 
Association, be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED MAJORITY 


MOVED by Aid. Rankin 

THAT a grant of $2,600.00 to the South Hill Sports 
Association, be approved. 

- LOST NOT HAVING RECEIVED 
THE REQUIRED MAJORITY 

(Aid. Brown, Gerard, Kennedy, Puil and the Mayor opposed) 


MCVL. by Aid. Rankin 

THAT all approved grants be subject to any terms and 
conditions set out by the Director of Social Planning in 
Appendix "A" of the City Manager's report dated August 11, 1977. 

MOVED by Aid. Rankin 

THAT no action be taken on the following grant applications: 

B.C. Federation of Women 

(Transition House Conference) $ 3,370.00 

Burnaby Halfway Lodge Society 10.000.00 

Family Place. 4,000.00 

- CARRIED UNANIMOUSLY 


Submitted for consideration of the Committee was a 
recommendation of the Director of Social Planning that $11,650.00 
be granted to the Family Services of Greater Vancouver for a 
Family Service Worker in the Grandview Woodland area. At this 
meeting the Committee had requested the Director of Social 
Planning to prepare for Council a supplementary report on this 
application . 

Before Council this day wa,s a memorandum dated September 
9, 1977 from Social Planning providing additional information 
on this grant request and suggesting that Council take no action 
on the application from the Family Services of Greater Vancouver 
for a grant of $11,650.00. 

MOVED by Aid. Rankin 

THAT no action be taken on the grant request from the Family 
Services of Greater Vancouver. ^ CARRIED UNANIMOUSLY 


S«t«3iar Ccms^eil, s^eptsafoer 0.^, vlfl?*^ * . 

STANDING CqjaMX^S^gS AMD OTHER REPORTS (Cont'd) 


III. Report of Standing Committee 
on Finance & Administration, 
August 25, 1977 


The Council considered this report which contains four 
clauses identified as follows: 

CI. 1: Maintenance Cost for Special Street Lighting 
in Gastown 

CI. 2: 'Quarterly Review' and 'Urban Reader' 
CI. 3: Britannia Community Services Centre Society - 
Staffing 

CI. 4: Implications of Reduced Density - Phase 2, 
Area 6, False Creek 


Maintenance Cost for Special 
Street Lighting in Gastown. 
(Clause 1) 


MOVED by Aid. Brown 

THAT the on-going maintenance costs be borne by the 
City at large provided abutting property owners pay installation 
costs for mercury vapour lamps. 

- CARRIED 

(Aid. Gerard, Puil and Rankin opposed) 


Clauses 2 and 4 

MOVED by Aid. Brown 

THAT the recOMJtendation of the Committee as contained in 
""'.■so 2, be approved, and clause 4 be received for information. 

- CARRIED UNANIMOUSLY 

Clause 3. For Council action on this clause see page 29. 


IV. Report of Standing Committee 
on Transportation, 
August 25, 1977 

The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Cassiar/Cambridge Loop 
CI. 2: Late Night Transit Services 
CI. 3: Pedestrian Actuated Signal - Skeena and 
Hastings Streets 

Clauses 1 and 3. 

MOVED by Aid. Bellamy 

THAT the recommendations of the Committee, as contained in 
clauses 1 and 3 of this report, be approved. 

- CARRIED UNANIMOUSLY 


Clause 2 . For Council action on this clause see page 5. 
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V. Report of Standing Committee 
on Planning and Development, 
September 8, 1977 

The Council considered this report which contains two 
clauses identified as follows: 

CI. 1: Community Facilities, Phase 2, Area 6, 
False Creek 

CI. 2: Implications of Reduced Density, Phase 2, 
Area 6, False Creek 

MOVED by Aid. Harcourt 

THAT the recommendations of the Committee, as contained 
in clauses 1 and 2, be approved. 

- CARRIED UNANIMOUSLY 


RISE FROM COMMITTEE OF THE WHOLE 

MOVED by Aid. Bellamy 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 


;^DOPT REPORT OF COMMITTEE OF THE WHOLE 

MOVED by Aid. Bellamy 
SECONDED by Aid. Gerard 

THAT the report of the Conunittee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


BY-LAWS 


1. BY-LAW TO AMEND BY-LAW NO. 4 450, 
BEING THE LICENSE BY-LAW (Shell 
Canada Ltd.'s Self-Serve Gas Station) 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Ford, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Ford, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 
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■ BY-LAWS (Cont'd] 

2. BY-LAW TO AMEND BY-LAW NO. 3 575, 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW AND BY-LAW NO. 4 810, BEING 
THE SIGN BY-LAW (Housekeeping 
Amendments) 


MOVED by Aid. Rankin, 
SECONDED by Aid. Harcourt, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Rankin, 
SECONDED by Aid. Harcourt, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

(Aldermen Kennedy and Marzari and the Mayor were 
excused from voting on this By-law.) 


3. BY-LAW TO AMEND BY-LAW NO. 3575, 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW (36 65 Kingsway) 


MOVED by Aid. Kennedy, 
--^r— IDED by Aid. Harcourt, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Kennedy, 
SECONDED by Aid. Harcourt, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


4. BY-LAW TO AMEND BY-LAW NO. 4804, 
BEING THE TAX PREPAYMENT BY-LAW 

MOVED by Aid. Brown, 
SECONDED by Aid. Marzari 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
cl(.'clar(icl the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Brown, 
SECONDED by Aid. Marzari 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIONS (cont'd) 

4. Delegation Request: Canadian 

Dolphin and Vancouver Amateur Swim Clubs 

MOVED by Aid. Bird, 

THAT delegations be heard from the Canadian Dolphin Swim Club 
and the Vancouver Amateur Swimming Club per request received. 

- CARRIED 

5. Delegation Request re 
Indigent Burials 


The Council noted a letter from Owen, Bird & McDonald, 
Barristers, requesting permission to appear as a delegation 
concerning indigent burials. 

MOVED by Aid. Adams, 

THAT Owen, Bird 8s McDonald be advised that the City Council 
reiterates its decision with respect to indigent burials and 
therefore a delegation be not permitted on this subject. 

- LOST 

MOVED by Aid. Broome, 

THAT a delegation be heard from Owen, Bird & McDonald 
with respect to indigent burials. 

- CARRIED 


BOARD OF ADMINISTRATION AND OTHER REPORTS 

A . General Report, November 6, 1970 

Works and Utility Matters 

MOVED by Aid. Broome, 

THAT the report of the Board of Administration (Works and 
Utility matters), dated November 6, 1970, be adopted. 

- CARRIED 

Building and Planning Matters 

It was agreed to defer consideration of the report of the 
Board of Administration (Building and Planning matters), dated 
November 6, 1970, pending the hearing of a delegation as requested. 

Licenses and Claims Matters 

Shops Closing By-law 

The Board of Administration submitted a report of the 
Corporation Counsel in respect of request from the T. Eaton 
Co. Limited for an amendment to the Shops Closing By-law which 
would permit retail stores to remain open on Wednesday evening 
in any week in which a statutory holiday falls on Thursday or 
Friday. The report noted a request had also been received 
from the Retail Merchants Association of Canada, B.C. Division, 
asking that all shops be allowed to remain open until 9:00 P.M. 
on Wednesday, December 30th, but not suggesting a change in the 
By-law. 

MOVED by Aid. Phillips, 

THAT the Corporation Counsel be directed to bring in an 
amendment to the Shops Closing By-law which will permit retail 
stores to remain open on Wednesday evenings until 9:00 P.M. in 
any week in which a statutory holiday falls on Thursday or 
Friday. 

- CARRIED 
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5. BY-LAW TO AMEND BY-LAW NO. 4 8 49, 
BEING THE STREET & TRAFFIC BY-LAW 
(Metric Conversion of Speeds and 
Distances in Motor Vehicle Act) 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Harcourt, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Bellamy 
SECONDED by Aid. Harcourt 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


MOTIONS 


A. Closing, Stopping Up, Conveying 
& Consolidating with Abutting 
Lands (W/S Hudson, North of 71st 
Avenue) 


j(^LK»4ibi Aid. Ford 
SECONDED by Aid. Gerard 
THAT WHEREAS 

(1) The City of Vancouver is the owner of all the streets 
and lanes lying within the limits of the City of 
Vancouver ; 

(2) All the road dedicated by the deposit of Plan 8873 
adjacent to Lot "D", Block 16, District Lot 318, Plan 
8873 is no longer required for road purposes; 

(3) The owner of said Lot "D" wishes to acquire this 
portion of street; 

THEREFORE BE IT RESOLVED THAT all the lane dedicated by the 
deposit of Plan 8873 adjacent to Lot "D", Block 16, District Lot 
318, Plan 8873 be closed, stopped up and conveyed to the owner 
of said Lot "D"; and 

FURTHER BE IT RESOLVED THAT the road so closed be consolidated 
with the abutting lands. 

- CARRIED UNANIMOUSLY 
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MOTIONS tCont'd) 

B. Allocation of Land for Lane Purposes 
(North 2' of South 12' of Subdivision 
"C", Lots 1 and 2, Block 45, D.L. 184 
Plan 2660) 


MOVED by Aid. Ford 
SECONDED by Aid. Gerard 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for lane purposes, the following described lands: 

North 2 feet of the South 12 feet of Subdivision "C" 
except the North 20 feet shown on Plan 4162, now 
highway. Lots 1 and 2, Block 45, District Lot 184, 
Plan 2660, the same as shown outlined red on plan 
prepared by G. Girardin, B.C.L.S., dated August 19, 
1977, and marginally numbered LF 8381, a print of which 
is hereunto annexed; 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes, and declared to form and constitute portions of 
lane . 

- CARRIED UNANIMOUSLY 


C. Allocation of Land for Lane Purposes 
(Lot 5, Block 23 of Blocks 10 to 13 
a nd 22 to 25, D.L.'s 391 and 392) 

MOVED by Aid. Ford 
SEiCONDED by Aid. Gerard 

IHAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for lane purposes, the following described lands: 

All that portion of Lot 5, Block 23 of Blocks 10 to 13 
and 22 to 25, District Lots 391 and 392 , described as 
follows : 

Commencing at the northeasterly corner of said 
Lot 5 ; 

Thence South, 10 feet, following the easterly 
limit of said Lot 5; 

Thence N 45° W, 14.14 feet, more or less to 
intersection with the northerly limit of said 
Lot 5 at a point 10 feet westerly from the 
northeasterly corner of said Lot 5; 

Thence East, 10 feet, following in the northerly 
limit of said Lot 5 to the point of commencement. 

The same as shown outlined red on plan prepared by A. 
Burhoe, B.C.L.S., dated August 11, 1977, and marginally 
numbered LF 8373, a print of which is hereunto annexed; 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes, and declared to form and constitute portions of 
lane. 

- CARRIED UNANIMOUSLY 
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MOTIONS (Cont'd) 

D. Allocation of Land for Lane Purposes 
(North 2.5' of Lots 18 to 24, Block 
107, D.L. 264A) 


MOVED by Aid. Ford 
SECONDED by Aid. Gerard 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for lane purposes, the following described lands: 

North 2.5 feet of Lots 18 to 24, Block 107, District Lot 
26 4A, the same as shown outlined red on a plan prepared 
by G. Girardin, B.C.L.S., dated August 25, 1977, and 
marginally numbered LF 8382, a print of which is hereunto 
annexed; 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes, and declared to form and constitute portions of 
lane . 

- CARRIED UNANIMOUSLY 


1 . Burrard Arbutus Connector 

MOVED by Aid. Puil 
SECONDED by Aid. Kennedy 

THAT WHEREAS traffic problems are being compounded 
in the Point Grey Road area and in the Kitsilano area generally; 

AND WHEREAS the Burrard-Arbutus Connector offers a future 
solucion to the traffic problems extending from Burrard Bridge 
to ^int Grey; 

AND WHEREAS none of the property acquired for the physical 
right-of-way of the Connector has been disposed of; 

THEREFORE BE IT RESOLVED THAT the City leave future 
options open by not disposing of the properties required for 
the Arbutus Connector; 

AND FURTHER THAT the City withdraw its offer to the 
G.V.R.D. to lease a portion of the aforementioned land for 
housing purposes. 

- DEFERRED 
(See Page 5) 


NOTICE OF MOTION 


The following Notice of Motion was submitted by 
Alderman Gerard, seconded by Alderman Kennedy, and recognized 
by the Chair: 

MOVED by Aid. Gerard 
SECONDED by Aid. Kennedy 

THAT WHEREAS on May 25, 26 and 27, 1978, the show 
"OhI Calcutta!" is tentatively booked into the Queen Elizabeth 
Theatre which is a civic-owned and operated theatre; 

AND WHEREAS this will bring into our highly subsidized 
civic theatre a show which is very strongly "sex" oriented in 
the name of entertainment; 
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AND WHEREAS the show, if held, will set a precedent 
for other similar types of shows for booking into the three 
civic theatres; 

AND WHEREAS the show seriously challenges acceptable 
community standards; 

AND WHEREAS the citizens of Vancouver have a right to 
expect leadership by its Council in the matter of community 
standards ; 

THEREFORE BE IT RESOLVED THAT the Vancouver Theatres 
Board and the Theatres Manager be instructed not to allow 
a booking in the civic theatres for the show "Oh I Calcutta:". 

(Notice) 


The following Notice of Motion was submitted by Alderman 
Puil, seconded by Alderman Kennedy, and recognized by the Chair: 


MOVED by Aid. Puil 
SECONDED by Aid. Kennedy 

THAT WHEREAS an agreement has been entered into between 
the City of Vancouver and the Devonian Group, as to the widening 
of the Stanley Park Seawall; 

AND WHEREAS the said agreement has not as yet been executed 

AND WHEREAS the proposed widening of the seawall will 
produce major changes in the visual impact of this pleasant 
pedestrian walkway; 

AND WHEREAS large numbers of concerned Vancouverites and 
organizations have actively protested the proposed changes to 
the seawall; 

THEREFORE BE IT RESOLVED THAT the Devonian Group be asked 
to agree to withdraw from the said agreement; 

AND FURTHER THAT the Board of Parks and Recreation 
immediately stop all work on the widening of the seawall. 

(Notice) 


The Council recessed at 5.45 p.m. to 
reconvene in the Council Chamber at 
7.30 p.m. 
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The Council reconvened at 7:30 p.m. in the Council Chamber 
with Mayor Volrich in the Chair and the following members 
present : 

PRESENT ; Mayor Volrich 

Aldermen Bellamy, Brown, Ford, Gerard, 
Gibson, Harcourt, Kennedy, 
Marzari, Puil and Rankin 

CLERK TO THE COUNCIL ; R. Henry 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Puil, 
SECONDED by Aid. Gibson, 

THAT this Council resolve itself into Committee of the 
Whole, Mayor Volrich in the Chair. 

- CARRIED UNANIMOUSLY 

DELEGATIONS 

1. Unification Church - Appeal re 
License to Solicit for Charity 

The Special Committee of Council re Control of Soliciting 
for Charity considered an application by the Unification Church 
for a Soliciting for Charity license on July 27, 1977, and 
instructed the Chief License Inspector to not approve the 
application. 

Appearing before Council this evening was Mr. Wayne Lamond, 
Director of the Unification Church appealing the decision of the 
Special Committee. 

Before Council for information were the following documents; 

(a) Letter dated August 9, 1977, to the Unification 
Church from the Chief License Inspector. 

(b) Minutes of the Special Committee re Control of 
Soliciting for Charity meeting of July 27, 1977, 
together with the following attachments; 

(i) memorandum dated July 18, 1977, from the 

Chief License Inspector to the City Clerk; 

(ii) letter of application from the Unification 
Church dated July 5, 1977. 

Mr. Lamond addressed Council urging that Council reverse 
the decision of the Special Committee and permit the members of 
his Church to solicit for charity. 

MOVED by Aid. Gerard, 

THAT Council confirm the action of the Special Committee of 
Council re Control of Soliciting for Charity in the matter of 
the application of the Unification Church for a license to solicit 
for charity. 

- CARRIED UNANIMOUSLY 


2 . Equal Employment Opportunities 

Council on July 26, 1977, agreed to hear delegations on the 
report of the Special Committee on Equal Employment Opportunities. 
Before Council for consideration was the report of the Equal 
Employment Opportunity Committee dated July 8, 1977, containing 
a number of specific recommendations. Attached to this report was 
a report from the City Manager dated June 27, 1977, which had been 
considered by the Committee at its meeting on July 8th. 
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Also before Council was a report of the City Manager dated 
July 28, 1977, detailing those recommendations of the Committee 
of which he concurred as well as setting out areas of disagreement 
with the Committee's recommendations. The Manager put forward the 
following three alternatives to Council 

(1) maintain the present merit system without additional 
EEO provisions 

(2) approve the recommendations on which there is 
concurrence, establishing basic EEO activities 
at a cost of about $25,000 per year in 1977 
dollars 

(3) approve some or all of the remaining recommendations; 
if all are approved, the more extensive program will 
cost in excess of $90,000 per year 

and recommended that Council not approve a more extensive program 
than envisaged in alternative 2 above and submitted the question 
of any additional Equal Employment Opportunity activity for 
Council's consideration. 

The following addressed Council in support of the Equal 
Employment Opportunity Committee's recommendations: 

■s- Ms. Connie Kehoe, Committee of Progressive Electors 
(Brief Filed) 

■™ Ms. Frances Phillips, Mental Patients Association 
(Brief Filed) 

— Ms. Pam Frazee, B.C. Coalition of the Disabled 
^ Lee Grills, Vancouver Status of Women 

— Representative of the National Association Canadian of 

Origin in India 

Bill Lum, Asian Canadian Association of Cultural Co-operation 
(Brief Filed) 

^ Doug Mowat, Canadian Paraplegic Association (Brief Filed) 

— John Dusang, Khalsa Society 

Dr. L.A. Khan, Movement in Islam (Vancouver Branch) 
(Brief Filed) 

Having heard representations from the above. Council then 
considered the recommendations of the Committee and the comments 
of the City Manager. 

MOVED by Aid. Marzari, 

THAT the following recommendation of the Committee be 
approved : 

"A. THAT Council approve the establishment of an Equal 
Employment Officer."; 

FURTHER THAT the City Manager report back to Council on 
appropriate classification and pay grade. 

- CARRIED 

(Aldermen Kennedy, Puil and the Mayor opposed) 
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MOVED by Aid. Marzari, 

THAT the following recommendations of the Committee be 
approved : 

"B. THAT an Equal Employment Opportunity program be 
implemented as follows: 


(i) Review the City's recruiting and selection procedures 

to ensure there are no built-in discriminatory elements. 
The study should include the Outside Workers in the 
Engineering and Parks Departments where there is 
presently no input from the Personnel Services Dept. , 
in the hiring and promotional process and the review 
would be done jointly between Personnel and the 
Departments . 

(ii) Review Class Specifications and job postings in order 
to remove any qualifications and language requirements 
which may not be job related. 

(iii) Analyze the various occupational groups to determine 
whether there are any artificial barriers to 
promotional opportunities which could be discriminatory; 
make recommendations for the further development of 
'career ladders' or 'bridge positions' where these 
appear to be necessary to facilitate career advancement. 

(iv) Make employees more aware of the availability of self- 
development and career counselling (of particular 
interest to women, members of racial minority, and the 
handicapped) . 

(v) Review the problems of health insurance and fringe 
benefit packages for the physically handicapped to 
ensure that they do not act as a barrier. 

(vi) Develop a proposal for training programs and awareness 
seminars for appropriate staff, designed to improve 
attitudes toward women, racial minorities, and the 
handicapped. 

(vii) That the program be monitored on a regular basis and 
yardsticks be set up for measuring effectiveness. 

(viii) That an active recruitment program be established 
to develop components of outreach." 

- CARRIED - 


(Aldermen Kennedy, Puil and the Mayor opposed to 
(vii) and (viii) ) 

MOVED by Aid. Marzari, 

THAT the following recommendation of the Committee be 
approved: 

"C. THAT the Equal Employment Opportunity Officer 

responsible, either for performance of or delegation, 
report to the City Manager's Office and work in con- 
sultation with the Personnel and other Department Heads." 

- CARRIED 


(Aldermen Kennedy and Puil opposed) 


cont'd***^ 
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Equal Employment Opportunities 

MOVED by Aid. Marzari, 

THAT the following recommendations of the Committee be 
approved : 

"D. THAT the Equal Employment Opportunity function 

also include the following criteria: 

Women 

(i) Review and revise all recruitment and selection 
procedures and job requirements to remove 
discriminatory effects. 

(ii) Develop training programs on job-stereotyping and 
equal employment opportunity for recruitment and 
supervisory personnel. 

(iii) Develop career ladders within the employment structure 
to enhance advancement opportunities for women. 

(iv) Create 'Bridge positions' between support and 
administrative and technical positions to give 
experience and open advancement opportunities. 

(v) Ensure that internal training programs are equally 
available to women employees. 

(vii) Provide special career counselling for women employees. 

fviii') Review pay levels and job content of all classifica- 
tions in the light of current equal pay legislation. 

(ix) Review fringe benefit plans to ensure that there is 

no disparate treatment on the basis of sex or marital 
status . " 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Puil, 

THAT the following recommendation of the Committee be 
deferred for report from the Equal Employment Opportunity 
Officer : 

" (vi) Develop new training programs for women that will 
enhance their promotion opportunities." 

- CARRIED 

(Alderman Rankin opposed) 

MOVED by Aid. Marzari, 

THAT the following recommendations of the Committee be 
approved : 

" Racial Minorities 

(i) Make a special effort to recruit minority members 
using minority sources and media. 

(iii) Review language and other job requirements to make 
sure that each requirement is truly job-related. 

(iv) Undertake a study to examine the necessity of 

existing height requirements for particular jobs 
as this acts as a barrier to certain minority 
groups . 

pont. ' It <• • 
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(v) Initiate awareness seminars for personnel and 
supervisory staff with the aim of examining 
cultural differences and the impact that these 
have on employment and potential employment of 
a particular group. " 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Ford, 

THAT the following recommendation of the Committee be 
deferred pending report back from the Equal Employment 
Opportunity Officer: 

" (ii) Review tests to eliminate any language, questions 
or content that has a cultural bias." 

- CARRIED 

(Aldermen Harcourt, Marzari and Rankin opposed) 

MOVED by Aid. Rankin, 

THAT the following recommendations of the Committee be 
amended and approved: 

"The Physically and Mentally Handicapped 
and Those Persons with Handicaps other 
than Visible Ones 


(x; Adopt and reinforce the hiring policy that no 

applicant will be refused or discriminated against 
because of a medical disability or physical handi- 
cap that does not interfere with the candidate's 
ability to perform the job in question. 

(iv) Review the problems of health insurance and fringe 
benefit packages for the handicapped to ensure 
that they do not act as a barrier. 

(v) Initiate awareness seminars to help bring about 
changes in attitudes about the handicapped. " 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Rankin, 

THAT the following recommendation of the Committee be 
amended and then approved: 

" (ii) Review the recommendations of the accessibility 
study of City buildings." 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Rankin, 

THAT the following recommendation of the Committee be 
approved : 

" (iii) Contact the community agencies that specifically 
represent the physically handicapped when 
recruiting personnel." 

- LOST 

(Aldermen Ford, Gerard, Gibson, Kennedy, Puil and 
the Mayor opposed) 
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The Physically and Mentally Handicapped 
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MOVED by Aid. Puil, 

THAT the following recommendation of the Committee be 
deferred for further consideration: 

" (vi) Expand the information on physically handicapped 
employees to include those employees with 
handicaps other than visible ones." 

- CARRIED 

(Aldermen Harcourt, Marzari and Rankin opposed) 

(For original recommendations, 
see report of Committee on 
file in City Clerk's Office.) 

MOVED by Aid. Harcourt, 

THAT the Standing Committee on Finance and Administration 
consider the hiring practices of the Fire Department in the 
context of the recommendations of the Equal Employment Opportunity 
Committee's report dated July 8, 1977. r*^ 

- CARRIED 

(Aldermen Kennedy, Puil and the Mayor opposed) 


DELEGATIONS AND CITY MANAGER'S REPORTS (cont'd) 

Euiiding & Planning Matters 
(Se.JL ,riber 9, 1977) (cont'd) 

D.P.A. 496 West King Edward 
Avenue (cont'd) 


Earlier this day, Council had agreed to hear representations 
from interested persons on this matter. The following addressed 
Council : 

r Mrs. L. Haimila, The Native Orientation of Women, read a 
brief which was circulated to Council requesting approval 
of the development permit application. 

» Mr. B. Rosso , resident of the area, requested deferral of 
this item for two weeks on the basis of inadequate and 
insufficient notification of the neighbourhood. He opposed 
the application as he considers the location is not suitable 
for a facility of this type. He also read a letter from the 
President of the Central Cambie Ratepayers' Association 
opposing the application. 

• Mrs. B. Blumes, resident of the area, also spoke in 

opposition to the application and requested a two week 
deferral of the item. 

■• Mr. R. Reid, resident of the area, opposed the application 
and stated there was confusion in the neighbourhood with 
respect to the actual aims of the centre and the activities 
which would be carried on there. 

Mrs. Betty Backman, Little Mountain Area Human Resources 
Society, read a brief in support of the application. 
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The Council recessed at 12:00 noon to reconvene at 2:00 p.m. 

The Council reconvened in the Council Chamber, still in 
Committee of the Whole, His Worship the Mayor in the Chair and 
the following members present: 

PRESENT : His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 
Hardwick, Linnell, Phillips, 
Rankin, Sweeney and Wilson 

DELEGATIONS AND UNFINISHED BUSINESS 

4 . Melville-Dunsmuir Connector 

Earlier in the proceedings Mr. Maguire and Mr. Birks, 
representing Bowell McLean Motor Co. Ltd., appeared before the 
Council with respect to the company's property being affected 
by the Melville-Dunsmuir Connector. A brief was submitted 
requesting the company be allowed to enter into immediate 
negotiations with the City for the City to acquire such property 
from Bowell McLean Motor Co. Ltd. as may be required for the 
connector, and the City assist Bowell McLean to acquire such 
adjacent properties as would be required for development on the 
area. The Board of Administration, in its report of October 26, 
1970, detailed history of the matter and made certain 
recommendations . 

MOVED by Aid. Linnell, 

THAT the Supervisor of Property and Insurance be authorized 
to, as soon as possible, conclude negotiations with the objective 
of outright acquisition of the Bowell McLean Motor Co. Ltd. 
property and report to Council, including all details of financing 
implications necessary for the acquisition of this property; 

FURTHER THAT the report also include reference to the 
feasibility of the exchange of the Bowell McLean property for 
City property. 

- CARRIED 

MOVED by Aid. Adams, 

THAT the Special Committee continue its negotiations with 
the Provincial Government with respect to the Provincial 
Government property located in this area. 

- CARRIED 

Finance Matters 

Assessments for School and 
Hospital Purposes (Clause 2 ) 

The Board of Administration submitted a report of the 
Corporation Counsel with respect to a recent announcement by the 
Provincial Minister of Finance concerning the Government's 
intention to pass legislation at the next session of the Legis- 
lature that would have the effect of limiting the assessments on 
land and improvements to not more than 10% over previous 
assessments. It was noted that the proposed legislation will 
be retroactive and will apply to the 1971 assessment roll to 
assessments for school and hospital purposes only. 

It was agreed that a brief be prepared based on the City's previous 
brief when the City objected to the Provincial Government's proposal 
to limit increases to not more than 5%. 

Alderman Broome advised that the Executive of the U.B.C.M. 
is intending to object to this proposed legislation when it meets 
with the Cabinet of the Provincial Government. 

cont 'd . . . 


Regular Council^ September 13, 1977 

Building & Planning Matters 

0,]&*^* 496 West KiSg Sdwa^d, 
Avemi^ (cont'd^ 

— Mr. S. Bodlak, Little Mountain Resources Board, also spoke 
in support of the development permit application. 

— Mr. Harry S. Fan, owner of the house in question, urged 
Council to approve the development permit application. 

MOVED by Aid. Rankin, 

THAT the Director of Planning be advised that Council would 
favour the issuance of the development permit application to the 
end of the funding period (March 31, 1978), to the Thunderbird 
Activity Centre to use the premises at 496 West King Edward 
Avenue for an institution of philanthropic character or local 
area activity centre; 

FURTHER THAT the Director of Social Planning report back 
to Council prior to expiration of the development permit. 

- CARRIED 

(Aldermen Kennedy and Puil opposed) 

UNFINISHED BUSINESS (cont'd) 

Special Joint Council/Park Board 
Committee re Jericho (cont'd) 

Council on July 26, 1977, when considering the reports of 
the Special Joint Council/Park Board Committee re Jericho dated 
"'.-ie 23/July 7, 1977, deferred this whole matter including a 
motion by Alderman Ford, to the next regular meeting of Council 
when all members are present. 

Council noted a letter dated August 10, 1977, from the 
Park Board distributed this day, setting forth the Board s 
position on Jericho Beach Park. 

MOVED by Aid. Ford, 

THAT the following recommendation of the Special Committee be 
amended and approved: 

"THAT this Committee, recognizing Park Board autonomy 
in Park Board matters, also recognizes a need for an 
outdoor activity/summer festival area and recommends 
that Hangar 5 be offered by the Park Board under a 
lease or management agreement to a Users Committee 
for this purpose, with the Users Committee being 
required to attempt to raise capital funds for the 
necessary improvements." 

- CARRIED 

(Alderman Brown opposed) 

MOVED by Aid. Ford, 

THAT the following recommendation of the Special Committee 
be approved" 

"THAT Hangar 7 continue to be utilized for indoor 
participation sport activities at minimal cost 
to the Park Board." 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Ford, 

THAT the following recommendation of the Special Committee 
be approved: 

"THAT Hangar 3 be sold and removed." 

- CARRIED 

(Aldermen Marzari and Rankin opposed) 
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Regular Council/ September 13, 197? . 

UNFINISHED BQSIHESS (cont'd) 

Special Joint Couneij/Park Board 
Qoggtiittee re Jericho itioiit'd) 

MOVED by Aid. Ford, 

THAT the following recommendation of the Special Committee 
be approved: 

"THAT Hangar 8 continue to be utilized for indoor 
participation sport activities at minimal cost to 
the Park Board. " 

- CARRIED UNANIMOUSLY 

At this point in the proceedings. Alderman Kennedy 
left the meeting. 

At its meeting on July 26, 1977, Council also deferred to 
the next regular meeting of Council when all members would be 
present, the following motion of Alderman Brown: 

"THAT WHEREAS by letters patent dated May 25, 1976, the 
Province of British Columbia conveyed to the City of 
Vancouver District Lots 4565 and 5098 for park purposes; 

AND WHEREAS by indenture dated January 1, 1977, the 
Province of British Columbia leased to the City of 
Vancouver Lot 7030, Group 1, New Westminster District 
for a term of twenty (20) years for a public park; 

THEREFORE BE IT RESOLVED THAT the Board of Parks and 
Recreation have the custody, care and management of the 
said District Lots 4565 and 5098 and the said Lot 7030, 
Group 1, New Westminster District, all in the City of 
^^ancouver, for park purposes, effective immediately." 

MOVED by Aid. Rankin, 

THAT the above motion of Alderman Brown be deferred. 

- LOST (tie vote) 

(Aldermen Bellamy, Brown, Ford, Gibson and the 
Mayor opposed) 

A tie vote having resulted, the above motion of Alderman 
Brown was then put and LOST. 

(Aldermen Gerard, Harcourt, Marzari, Puil and 
Rankin opposed) 


DELEGATIONS AND COmiTTEE REPORTS (cont'd) 

Report of Standing Committee 
on Finance & Administration, 
August 25, 1977 (cont'd) 

Britannia Community Services 
Centre Society Staffing (cont'd) 

Earlier this day Council deferred consideration of this 
Clause to permit representation from the Britannia Community 
Services Centre Board. 

A representative of the Britannia Community Services Centre 
Board addressed Council and filed a brief requesting that in 
addition to approving the recommendations of the Standing Committee 
on Finance and Administration, that Council approve funds for an 
additional Clerk-Stenographer for the Centre. 
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Report of Standing Committee 
on Finance s Administratioii^. 
j^^gu^l; 25^ 1977 (cont'd) 

Britannia Community Services 
Centre Society Staffing, {cont'd) 

MOVED by Aid. Brown, 

THAT the recommendations of the Committee contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Marzari, 

THAT the establishment of an additional Clerk-Stenographer 
position at Britannia Community Services Centre be approved 
contingent on the Britannia Community Services Centre Board 
reducing its building services budget by an amount equal to the 
cost of this stenographic position. 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Harcourt, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Puil, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


I'he Council adjourned at approximately 11. 35. p.m. 


The foregoing are Minutes of the Regular Council Meeting 
meeting of September 13, 1977, adopte^dlon September 27, 1977, 
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MANAGER'S REPORT 

September 6, 1977 

TO: Vancouver City Council 

SUBJECT: Development of Block 80, D.L. 541 - 
King George School Site 

CLASSIFICATION: CONSIDERATION 
The Director of Planninq reports as follows: 

"I. INTRODUCTION 

This report deals with several matters relating to the potential re- 
development of Block 80, D.L. 541, which is bounded by Nelson, Burrard, 
Helmcken, and Hornby Streets. The specific matters are: 


The March 14th, 1977 recommendation of the Vancouver Heritage 
Advisory Committee that the King George School be designated as 
an 'A' category heritage building. 

The April 12th, 1977 recommendation by the Vancouver Heritage 
Advisory Committee that the Standing Committee on Planning and 
Development commission a consultant to indicate the physical and 
economic implications of retaining the King George School, and 
the Planning and Development Committee's subsequent recommendation 
that the Director of Planning prepare an outline of such a study 
for Committee consideration. 


C. The August 19th, 1977 application by the B.C. Hydro and Power 
Authority to demolish all the existing structures on Block 80. 

D. The stated intention of B.C. Hydro to build an office building 

on Block 80 to accommodate all of their existing downtown employees. 


The purpose of this report is to provide information to Council on items B and 
D above and to put forward recommendations pertaining to items A and C above. 


II. BACKGROUND 


The King George School was built in 1892 and enlarged in 1897. It was used 
as a school until 1963 and has been vacant since that time. In 1970 the 
School Board advertised all of Block 80 for lease. As a result, several 
development proposals were received, and one featuring a hotel/office 
building, personal care home and retail stores was selected. In order to 
allow such a proposal, a rezoning to CD-I was necessary. The rezoning was 
approved subject to several prior to conditions which were not met, resulting 
in Council not enacting the By-law. Changes were made in the plans and re- 
zoning was again applied for in 1973. The Technical Planning Board recommended 
approval, and the Vancouver City Planning Commission recommended against the 
rezoning. The applicant asked that no further action be taken on their 
application at that time. No further action has been taken. 


HORNBY ST. 
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III. HERIT AGE DESI GNATION 

The Kinq George School was recoiiimended for designation as an 'A' class 
heritage building primarily for historic rather than architectural 
reasons. However, the recommendation did note the building's secondary 
architectural importance in being able to add "character and texture" 
to a changing part of the City. In a situation of this type, a class 
'A' designation would involve only the exterior of the building. No 
constraints would be placed on altering the interior of the buildings 
in order to meet modern codes and space requirements. This type of 
designation would produce the same constraints that have been in effect 
in the Gastown and Chinatown Historic Areas since 1971. 

IV. IMPLICATIONS OF DESIGNATION ON BLOCK 80 DEVELOPMENT 

In May of 1977 Council approved a recommendation of the Standing 
Committee on Planning and Development that the Director of Planning, in 
consultation with the Director of Finance, prepare an outline of a study 
to indicate the physical and economic implication of retaining the King 
George School. This work was in progress at the time B.C. Hydro's 
offer to purchase the site was made public. As a result, the study was 
altered to deal with the the specific physical and economic implication? 
of the retention of the school on the probable Hydro development. 
Because the study could now be focused on one specific scenario, 
the work was completed by staff rather than consultants. 
The scenario is that Hydro would build on Block 80 an office building 
equal to the maximum al lowed under the present zoning, and would retain 
the King George School for office use or some semi-public use. THIS 
SCENARIO ASSUMES THAT THE FLOOR SPACE OF THE EXISTING KING GEORGE SCHOOL 
WOULD NOT BE COUNTED AS PART OF THE FLOOR SPACE POTENTIAL OF THE SITE, 
AND FURTHER ASSUMES A MAXIMUM SITE COVERAGE OF 60% IN ORDER TO ALLOW AN 
APPROPRIATE AMOUNT OF OPEN SPACE ON THE PROPERTY. 

A. Physical Implications: 

Under the Downtown District Zoning a use of this type (office) would 
be acceptable and would have the following major constraints placed 
upon it: 

- Maximum density is an FSR equal to 4.0 (i.e. 494,000 sq. ft.) 

- Maximum height is 300 ft. 

- Maximum parking is one space per 2,400 sq. ft. of office 
(i.e. 206 spaces) 

After reviewing several development schemes, it was concluded that 
the various development controls on Block 80 do not impede the full 
development of the site AND the retention of the King George School. 
Two extremes of physical development serve to demonstrate this point: 

1. If the maximum height (300 ft.) is used as the limiting factor, 
then the allowable FSR can be attained by occupying 14.3% of 
the site. In addition, the depth of excavation that would 
probably be required for the footings on a building of this 
height, would provide sufficient space to accommodate the maximum 
allowable parking within this same 14.3% of the site. 

2. If a maximum site coverage of 60% is the limiting factor, then 
the allowable FSR could be attained by a building of only seven 
floors in height. In addition, the maximum allowable parking 
provided in one underground level (again well within the 
probable excavation required for footings) would occupy only 
38.7% of the site. 

AS THESE EXAMPLES SHOW, THERE IS AMPLE MANOEUVRING ROOM WITHIN THE 
RESTRICTIONS OF THE BY-LAW FOR THE DEVELOPER'S ARCHITECTS TO PRODUCE 
A SCHEME WHICH WOULD MEET THE ARCHITECTURAL SPACE REQUIREMENTS OF THE 
CLIENT, AS WELL AS ANY SPECIFIC DESIGN REQUIREMENTS WHICH THE CITY MAY 
WISH TO IMPOSE, WHILE RETAINING THE KING GEORGE SCHOOL. Because the 
retention of the King George School does not materially affect the 
development potential of Block 80, the following economic analysis is 
confined only to those costs and benefits that would accrue from the 
renovations of the structure itself. 
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R. Financial Implications 

The Director of Finance comments as follows: 

The economic implications of heritage desi gnation, in this specific 
case, can be effectively measured by reviewing: 

- the impact nf retention on the probable development 

- the comparison of the costs of retention with the costs of 
replacement. 

The Director of Planning has confirmed that the decision to retain 
the King George School will not reduce the physical development 
potential of the site. From this, it can be concluded that, 
while the retention of the school will limit the alternative forms 
of development and will require a number of design, construction, 
and administrative adjustments, it will not materially affect the 
costs of development or the development potential of the King 
George School site. 


B.C. Hydro commissioned Robertson, Kolbeins, Teevan, & Gallaher 
Ltd. (RKTG) to conduct a study of the additional costs involved in 
restoring the building versus replacing it with a comparable sized 
structure. In the report, they concluded: 

"that to rebuild the King George School would cost 
approximately 10 to 15 percent iiore than building 
a new building of the same square footage." 

In light of the assumption that the King 

George School be exempted from the calculation of the FSR, no 
portion of the land costs need be included in the costs of re- 
novation. However, as a replacement building would necessarily 
be included in the FSR, it would have to be charged a portion of 
the land costs. This difference in the allocation of land costs 
would reduce and probably reverse the reported cost differential. 

Further information on the costs of retention/renovation are pro- 
vided in the summary report of RKTG, which is attached as Appendix 
A. In summary, the consultant concludes that $4.4 million of the 
land cost should be allocated to the King George School and that 
construction, contingencies, fees and landscaping would cost $3 
million. Upon review, the estimated total cost of $7.4 million is 
not considered to be an accurate estimate of the costs associated 
with the preservation of King George School. The following are 
believed to be more realistic estimates of the costs: 

1. Land Costs - The consultant has charged to the King George 
School building approximately 70% of the acquisition cost of 
the site. In our opinion, the value of this site is a function 
of its development potential and the $6.4 million price that 
Hydro has reportedly offered is a function of its 494,000 
sq. ft. potential. Effectively, Hydro has offered $13 per 
sq. ft. of allowable building area. As the retention of the 
building will not reduce the amount of space they can build, 
it should not be allocated any of the price that was paid to 
acquire the right to build. 


2. Reno vation Costs - The consultant has estimated construction 
costs including fees, contingencies, and landscaping to be 
$3 million or approximately $87 per sq. ft. However, a number 
of other buildings in Vancouver and Victoria have recently 
undergone restoration, and the reported costs of these re- 
novations range from $22 per sq. ft. to $53 per sq. ft. More 
specifically, a number of current Gastown renovations have 
cost between $40 and $50 per sq. ft. These figures would 
indicate that the restoration of King George School should 
cost between $1.4 and $1.8 million. 
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3. New Co nst ruction Costs - In order to compare the above 

estimated cost of restoration with the cost of replacement, 
estimates of new construction costs have been taken from 
R_e aj Esta te Trends in M etropoli tan Vancouver 1977 . That 
publication reports hard construction costs for concrete 
buildings ranging from $30.50 per sq. ft. to $50.00 per 
sq. ft. (depending on whether it is low or high-rise). When 
soft costs ($6 to $10 per sq. ft.) and land costs ($13 per 
sq. ft.) are added, the cost to build a new strucutre would 
range from $1.7 million to $2.5 million. 

IN CONCLUSION, IF THE FLOOR SPACE OF THE KING GEORGE SCHOOL IS NOT 
INCLUDED IN THE ALLOWABLE FSR OF THE SITE, OUR ANALYSIS INDICATES THAT 
THE DESIGNATION OF THE KING GEORGE SCHOOL BUILDING WILL NOT CAUSE 
ANY SIGNIFICANT ECONOMIC HARDSHIP- TO THE OWNER OF THIS SITE. 

From the above analyses, it can be seen that the designation and re- 
cycling of the King George School does not impair the development potential 
of Block 80, and can provide additional floor space at a cost that is com- 
parable to that of new construction. IT WOULD APPEAR, THEN, THAT THE 
BENEFITS OF RETAINING THIS BUILDING, AS OUTLINED BY THE VANCOUVER HERITAGE 
ADVISORY COMMITTEE WOULD NOT BE OUT-WEIGHED BY THE DEVELOPMENT CONSTRAINTS 
ACCRUING TO BLOCK 80 AS A RESULT OF DESIGNATION. 

V. IMPLICATIONS OF THE PRO BABLE HY DRO DEVELOPMENT 

From various documents submitted by B.C. Hydro, it would appear that 
their development plans for Block 80 are as follows: 

A. To demolish all the existing structures on Block 80 and to use 
the site as a temporary parking lot. 

B. To build on Block 80 an office building to accommodate ALL of 
their present Downtown Staff. 

C. To then lease the existing building on Block 70 and thereby hold 
it in reserve to accommodate their anticipated Downtown growth to 
about the year 2010. 

Under existing policy, the development of a temporary parking lot could 
not be approved for the Burrard Street frontage of Block 80. 

At the present time B.C. Hydro has 2,950 employees in the Downtown. To 
accommodate all of ttiem would require in the order of 650,000 gross sq. ft. 
of office space. The present zoning on Block 80 allows for a maximum of 
494,000 gross sq. ft. of purely commercial floor space. However, by utilizing 
the residential bonus, a development could include up to 617,500 sq. ft. of 
commercial space and 123,500 sq. ft. of residential space, for a total of 
741,000 gross sq. ft. on the site. This represents the maximum square footage 
which is considered appropriate on Block 80. It is possible that B.C. Hydro 
could eventually meet its own requirements on Block 80 by means of the various 
bonusing aspects of the Downtown District By-law. These bonuses would be 
subject to negotiations at the time that specific proposals are brought forward 
Until that time, no other site specific implications of Hydro's apparent plans 
for Block 80 can be delineated. 

It should be noted that B.C. Hydro presently owns 156,500 sq. ft. of undeveloped 
land adjacent to their head office building at 970 Burrard Street. This gives 
them an existing development potential of 280,000 to 600,000 gross sq. ft. 
(depending on bonuses) over and above any potential they would acquire by 
concluding the purchase of Block 80. 

In discussions with B.C. Hydro officials, they have stressed that they wish 
to acquire Block 80 in order to secure their options for the future 
consolidation and expansion of their Downtown Staff. They have no immediate 
plans to develop, and construction needed to meet their changing requirements 
has not been programed. Because of timing and phasing of any major 
proposal by Hydro for Block 80 would be of critical importance to its 
impact on the office decentralization program, no specific implications 
in this regard can be ascertained at this time. 


CO NCLUSION 

The Director of Planning submits sections IV and V for the INFORMATION of Council 
and further RECOMMENDS: 

1. That the King George School be designated as a heritage structure in 
accordance with the March 14th, 1977 recommendation of the Vancouver 
Heritage Advisory Committee. 

N.B. If the designation is approved, then the Demolition Permit 
Application tiled by B.C. Hydro will stand refused. If the 
designation is not approved, then the Demolition Permit 
Application will be processed in the normal manner. 

2. That the floor space of the King George School, as a heritage 
structure, not be included in the floor space calculations of any 
future development of Block 80. 

3. That other bonuses may be negotiated at such time as any development 
proposals for Block 80 are brought forward. " 


The City Manager advises that a letter from B.C. Hydro setting out 
their position is forwarded with this report and submits the 
recommendation of the Director of Planning respecting Heritage 
designation for CONSIDERATION, noting that the Finance Department 
economic analysis indicates Heritage designation would not have a 
major impact on development economics. If Council approves 
Recommendation 1 of the Director of Planning, the City Manager 
RECOMMENDS approval of Recommendations 2 and 3. 



MANAGER'S REPORT 

September 7, 1977 


TO: Vancouver City Council 

SUBJECT: Bill 77 - New Heritage Legislation 

CLASSIFICATION: INFORMATION 

The Director of Legal Services submits the following report: 

"un July 25, 1977 the Minister of Recreation, the Honourable 
Mr. Bawlf, introduced new heritage designation legislation 
to replace existing legislation now contained in the 
Municipal Act and the Vancouver Charter. The Bill received 
second and third reading and was passed on August 18th. It 
must be noted, however, that it does not become law until 
proclaimed by the Cabinet. Many statutes do not become 
operative until proclaimed, and the normal procedure is to 
deal with them in one proclamation when the session is concluded. 

The main differences between the new Act and the old Act, in 
so far as the City and other municipalities are concerned, is 
as follows: 

1. there is now a requirement to give formal notice 
of a proposed designation; and 

2. there is also a requirement to publish advertise- 

ments to this effect. 

The new Act also provides for entering into agreements respect- 
ing heritage conservation, and to acquire and dispose of pro- 
perty, and to acquire covenants or easements. It should also 
be noted that the new Act has been made binding on the B.C. 
Hydro. The heritage provisions which are in the Charter are 
not binding on the B.C. Hydro. 

The most important difference, however, is the matter of com- 
pensation upon designation. 

Section 11 of the new Act has the following provisions: 

" (4) Where designation under subsection (1) decreases 
the economic value of the building, structure, or 
land, the Council may by by-law, provide a grant, 
loan, tax relief, or other compensation to the owner. 

(5) Compensation provided under subsection (4) shall be 
deemed to be full and fair compensation for loss or 
damage suffered by the owner through the designation." 

Hansard discloses that some members of the House view this as 
meaning that the amount Council determined was binding upon 
the owner and that unrealistic amounts could be set - e.g. 
$500 when the real loss is $5,000. Another example would be 
to declare the center site in a land assembly as heritage, 
pay nominal compensation and frustrate a proposed development. 

In reply to this the Minister made the following statement: 

"The thing which has been lacking (in the old legis- 
lation) in that respect is that the former Govern- 
ment expressly prohibited municipalities from paying 
compensation of any kind. It expressly prohibited 
them from recognizing that property could be seen to 
be taken or injuriously affected by way of designa- 
tion . 
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"This section which we are dealing with at present 
is a step - a very major step - in reversing that 
inequity inasmuch as it provides that the munici- 
palities may make such payments in a number of 
forms . ' 

The important thing in regard to the example drawn 
by the member for Oak Bay about the use of designa- 
tion - the misuse of it, you might say - is that if 
such misuse occurs, the aggrieved owner in any event 
has as his ultimate measure the value of his pro- 
perty as it has been affected by such designation, 
and can seek recourse, as I've just described. If 
council has not paid due respect to that value, and 
has deemed an insufficient compensation to be con- 
clusive of the matter, then the aggrieved party has 
resort to the courts. I would feel that it's vital 
indeed that this be the case; that no absolute power 
be conferred in the area upon a municipal council. 
I would hope that you accept this interpretation 
provided by legislative counsel in this matter and 
accept that the ultimate point of reference in such 
matters can be and should be the courts." 

On the strength of this explanation, the House gave unanimous 
approval to the legislation. 

It is patently obvious that the Government views heritage 
designation as a form of expropriation and expects the owners 
to receive full and fair compensation, much in the same way as 
an expropriated owner is entitled to full compensation. Such 
compensation may of course be negotiated, but if this is not 
successful then a form of arbitration hearing on value would 
have to be held. If the award is not satisfactory there is an 
appeal to the Courts. 

The next question is if compensation is paid after a designation, 
what happens when it is de-designated or perhaps destroyed. 
There is no mention in the statute about paying back any com- 
pensation . 

In short, there is now a real possibility that each and every 
heritage designation may, and probably will, result in some sort 
of compensation expense. 

In so far as all existing designations are concerned, I bv^lieve 
our position at this point in time should be that they are 
preserved by virtue of sections 30 and/or 31 of the Interpretation 
Act. I do not consider that the new legislation obligates the 
City to make compensation for those buildings etc. that are 
already designated. 

THE CITY MANAGER submits the foregoing report of the Director of Legal 
Services for information. 


FOR COUMCIl ACTION ZB WG^(S) L. 


175 

Regular Council, November 10, 1970 6 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Assessments for School and 
Hospital Purposes (cont'd) 

MOVED by Aid. Phillips, 

THAT the City Council support the Executive of the U.B.C.M. 
on this matter and the Board of Administration prepare a brief 
for Council for submission to the Provincial Cabinet, through 
the U.B.C.M., giving appropriate examples of circumstances 
whereby new developments, such as Marathon Realty's proposed 
development of the False Creek area, if rezoned, will be 
grossly under-assessed. 

- CARRIED 


Increased Pay Rates: Deputy 

Returning Officers and Assistants (Clause 3 ) 

The Board of Administration submitted a report of the City 
Clerk with respect to increased pay rates for Deputy Returning 
Officers and assistants. It is recommended that the rates of 
pay for election workers in the following categories be adjusted 
as follows: 

Present Rate Proposed Rate 

Deputy Returning Officers $37.50 - $47.50 $40.00 - $60.00 

Assistant to Deputy $27.00 Plus $1.00 $34.00 Plus $1.00 

Returning Officers for each half hour for each half hour 

after midnight after midnight 

The estimated cost of this change in rates is $750.00 which 
has been provided for in the 1970 budget. 

MOVED by Aid. Broome, 

THAT the foregoing recommendation of the City Clerk be 
approved . 

- CARRIED 

Sinking Fund and Investment Matters, 
September. 1970 (Clause 1) 


MOVED by Aid. Bird, 

THAT Clause 1 of the report of the Board of Administration 
(Finance matters), dated November 6, 1970, be adopted. 

- CARRIED 

B. Personnel Matters, 
Supplementary, November 6, 1970 

MOVED by Aid. Broome, 

THAT the report of the Board of Administration (Personnel 
matters. Supplementary), dated November 6, 1970, be adopted. 

- CARRIED 

C . Property Matters, November 6, 1970 

MOVED by Aid. Adams, 

THAT, in respect of the report of the Board of Administration 
(Property matters), dated November 6, 1970, Clause 1 be received 
for information and Clauses 2, 3 and 4 be adopted. 

- CARRIED 
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SUPPORTS DEL. ^ 

MANAGER'S REPORT 

July 28, 1977 

TO: Vancouver City Council 

SUBJECT: Equal Employment Opportunities 
CLASSIFICATION: RECOMMENDATION & CONSIDERATION 
The City Manager reports as follows: 

Council will be considering today the report of the Committee on 
Equal Employment Opportunities (EEO) , which recommends establish- 
ment of an EEO program. After obtaining the comments of all 
department heads and discussing the question with the Manager's 
Advisory Committee, the City Manager does not believe the data 
presented to the Committee justifies implementation of an EEO 
program. The introduction of such a program is therefore a question 
of policy for Council decision; maintaining the merit system without 
additional EEO activities is a serious alternative. 


In the event Council decides to introduce an EEO program there are 
many issues of scale, nature, and administration of the program to 
be considered. The Committee report includes a submission from the 
City Manager outlining possible EEO activities should Council con- 
clude one is warranted. 

The purpose of this report is to review the Committee recommendations, 
indicating where the Manager's position and the Committee recommenda- 
tions differ significantly. 

Areas of Concurrence 

Should Council decide an EEO program is desirable, the following 
Committee recommendations would be supported by the City Manager: 

B. THAT an Equal Employment Opportunity program be implemented as 
follows : 

(i) Review the City's recruiting and selection procedures to 
ensure there are no built-in discriminatory elements. The 
study should include the Outside Workers in the Engineering 
and Parks Departments where there is presently no input 
from the Personnel Services Dept. in the hiring and 
promotional process and the review would be done jointly 
between Personnel and the Departments . 

(ii) Review Class Specifications and job postings in order to 
remove any qualifications and language requirements which 
may not be job related. 

(iii) Analyze the various occupational groups to determine 
whether there are any artificial barriers to promotional 
opportunities which could be discriminatory; make 
recommendations for the further development of "career 
ladders" or "bridge positions" where these appear to be 
necessary to facilitate career advancement. 

Make employees more aware of the availability of self- 
development and career counselling (of particular interest 
to women, members of a racial minority, and the handicapped.) 

Review the problems of health insurance and fringe benefit 
packages for the physically handicapped to ensure that they 
do not act as a barrier. 

(vi) Develop a proposal for training programs and a-wareness 
seminars for appropriate staff, designed to improve 
attitudes toward women, racial minorities, and the 
handicapped . 


(iv) 

(V) 
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D. THAT the rqual Employment Opportunity function also include 
the following criteria: 

Women 

(i) Review and revise all recruitment and selection procedures 
and job requirements to remove discriminatory effects. 

(ii) Develop training programs on job-stereotyping and equal 
employment opportunity for recruitment and supervisory 
personnel . 

(iii) Develop career ladders within the employment structure to 
enhance advancement opportunities for women. 

(iv) Create "Bridge positions" between support and administrative 
and technical positions to give experience and open advance- 
ment opportunities. 

(v) Ensure that internal training programs are equally available 
to women employees . 

(vii) Provide special career counselling for women employees. 

(viii) Review pay levels and job content of all classifications in 
the light of current equal pay legislation. 

(ix) Review fringe benefit plans to ensure that there is no 

disparate treatipcn.t on the basis of sex or marital status. 

Racial Minorities 


(iii) Review language and other job requirements to make sure 
that each requirement is truly job-related. 

(iv) Undertake a study to examine the necessity of existing 
height requirements for particular jobs as this acts as 
a barrier to certain minority groups. 

) Initiate awareness seminars for personnel and supervisory 

staff with the aim of examining cultural differences and the 
ii pact that these have on employment and potential employ- 
ment of a particular group. 


The Physically Handicapped 

(i) Adopt and reinforce the hiring policy that no applicant 
will be refused or discriminated against because of a 
medical disability or physical handicap that does not 
interfere with the candidate's ability to perform the 
job in question. 

(iv) Review the problems of health insurance and fringe 
benefit packages for the physically handicapped to ensure 
that they do not act as a barrier. 

(v) Initiate awareness seminars to help bring about changes 
in attitudes about the physically handicapped. 

Areas of Disagreement 

The following recommendations are not supported by the City Manager 
for the reasons outlined below; alternative recommendations are 
presented. Many of these recommendations relate to administration 
of an EEO program. 

A. THAT Council approve the establishment of an Equal Employment 
Officer. 

If Council concludes an Equal Employment Opportunity program 
should be implemented, the City Manager believes that a variety 
of skills would be required, which could best be provided 
from several different areas of the Personnel Department, rather 
than a single designated position. 
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The City Manager RECOMMENDS that, if EEO activities are adopted 
by Council: 

a) The responsibility be assigned to the Director of Personnel 
Services . 

b) An additional position in the Personnel Department (subject 
to classification) and use of outside services, as required, 
be authorized at an estimated cost of $25,000 per year. 

For the remainder of 1977, $10,000 should be allocated 
from Contingency Reserve for this purpose. 

B. THAT an Equal Employment Opportunity program be implemented as 
follows : 

(vii) That the program be monitored on a regular basis and 
yardsticks be set up for measuring effectiveness. 

Monitoring along the lines carried out in the present 
review would be useful. However, the use of yardsticks 
for measuring effectiveness implies a form of quota 
system which has been of great concern to staff. The 
City Manager RECOMMENDS that the program be monitored 
without reference to yardsticks to attempt measurement 
of effectiveness. 

(viii) That an active recruitment program be established to 
develop components of outreach. 

Inclusion of outreach would increase costs significantly 
if done extensively. Also, the City's work force is not 
expanding and recruiting activity is not at a high level. 
An active outreach program is not only unnecessary but 
may be misleading to the people involved. Should Council 
wish to implement this aspect of the program the City 
Manager RECOflMENDS action be deferred until detailed 
cost estimates can be provided. 

C. THAT the Equal Employment Opportunity Officer responsible, 
eitner for performance of or delegation, report to the City 
Manager's Office and work in consultation with the Personnel 
and other Department Heads. 

The City Manager RECOMMENDS against creating a specific Equal 
Employment Opportunities Officer, as noted earlier. Should 
Council approve an Equal Employment Opportunity Officer, the 
City Manager RECC»1MENDS the position report to the Director of 
Personnel Services and not routinely to the City Manager, although 
periodic progrcim reports could be made directly to the Manager 
if Council wishes. 

D. THAT the Equal Employment Opportunity function also include the 
following criteria: 

Women 

(vi) Develop new training program for v/omen that will enhance 
their promotion opportunities. 

This recommendation implies upgrading training be provided, 
contrary to present policy. If this is done, it would 
have to be made available to all employees, at significant 
cost, in order to avoid preferential treatment providing 
a basis for employee grievance. An additional $55,000 - 
$65,000 will be required annually for either additional 
staff or use of outside services for training. If 
Council wishes to include these items, the City Manager 
RECOMMENDS $15,000 be appropriated from Contingency 
Reserve for the remainder of this year. 

Racial Minorities 

(ii) Review tests to eliminate any language, questions or content 
that has a cultural bias. 

The majority of tests used in the Personnel field have an in- 
herent cultural bias which cannot be eliminated. These tests 
are developed and validated by specialists, and changes by 
City staff would require complete revalidation, which would 
be completely impractical. > 


-4* 
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The Physically Handicapped 


(ii) 


Review and implement the recommendations of the 
accessibility study of City buildings. 


Until the results of the study and their cost implica- 
tions are known, the City Manager RECOMMENDS that 
Council defer implementation of the accessibility study. 


(iii) Contact the community agencies that specifically represent 


the physically handicapped when recruiting personnel. 


This happens now on request from the community agency; it would 
be undesirable and impractical to place on the Personnel Dept. 
the obligation to contact all the possible agencies involved. 
The City Manager RECOMMENDS that present practice be continued. 


This recommendation would involve major expenditures for 
screening by medical staff for no clear benefit. The City 
Manager RECOMMENDS against this proposal. If Council wishes 
to implement it, a full time physician will periodically be 
required for some time to complete this screening, and the 
City Manager will report back on costs for the 1978 budget. 


I'ouncil has before it recommendations from the Equal Employment 
Opportunities Committee to establish an Equal Employment Opportunities 

-r^ with ^ specified administrative structure. The City Manager 
does not believe the implementation of a program has been justified, 
'^nt has submitted an Equal Employment Opportunities proposal should 
< unci I decide to authorize EEO activities. 

decision to authorize Equal Employment Opportunities activities 
and the kind of involvement are policy questions for Council to decide. 
The alternatives are: 

1) Maintain the present merit system without additional EEO 
provisions . 

2) Approve the recommendations on which there is concurrence, 
establishing basic EEO activities at a cost of about $25,000 
per year in 1977 dollars. 

3) Approve some or all of the remaining recommendations; if 
all are approved, the more extensive program will cost in 
excess of $90,000 per year. 

The City Manager RECOMMENDS that Council not approve a more extensive 
program than envisaged in alternative 2 above and submits the question 
of any additional Equal Employment Opportunity activity for Council's 
CONSIDERATION. 


(vi) 


Expand the information on physically handicapped 
employees to include those employees with handicaps 
other than visible ones. 


Summary 
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SUPPORTS DEL. 2 

REPORT TO COUNCIL 


EQUAL EMPLOYMENT OPPORTUNITY COMMITTEE 


July 8, 1977 


A meeting of the Equal Employment Opportunity Committee was 
held in the No. 1 Committee Room, third floor, City Hall on 
Friday, July 8, 1977 at approximately 12 noon. 

PKSSr£lT: Alderman Marzari, Chairman 

Alderman Bellamy 
Ms. R. Dexter, Liaison Person 
Mr. J.B. Williams, Vice-President, Vancouver 

Firefighters Union 
Mr. J. P. Laue, Personnel Department 
Inspector H. Starek, Police Department 
Mr. R. Hamon, Vancouver Fire Department 
Ms. S. Day, Human Rights Branch 
Mr. W. Lum, Asian Canadian Association 
Mr. J. Parker, Canadian Paraplegic Association 
Mr. R.C. Boyes, Deputy City Engineer 
Dr. L.W. Hartwell, Director of Occupational 

Health 

Ms. L. Grills, Vancouver Status of Women 

ABSENT: Ms. D. Bell, V.M.R.E.U. 

Ms. B. Code, R.N. A. B.C. 

Ms. M. Duncan, C.U.P.E. 

Mr. R.E. Matthews, C.U.P.E. 

Mr. M. Flynn, Vancouver Policemen's Union 

ALSO PRESENT : Mr. K.F. Dobell , Executive Assistant to the 

City Manager 
Mr. E. Wong, Asian Canadian Association of 

Cultural Co-operation 
Dr. C. Paris, Canadian Council of Christians 

Si Jews 

CLERK: G. Barden 


Adoption of Minutes 


The Minutes of the meeting of the Equal Employment Opportunity 
Committee meeting of April 29, 1977 were adopted. 


1. Manager's Report Dated June 27, 1977 on Equal 
Employment Opportunity Report 


The Committee considered a Manager's report dated June 27, 1977 
(copy circulated) which reported on a review by Department Heads 
of the report entitled "Women, Racial Minorities and the Physically 
Handicapped in the Civic Work Force" dated May, 1977, prepared by 
a task force for the Equal Employment Opportunity Committee. The 
Management Advisory Committee also reviewed the report and agreed 
that the following points represented the majority of the Depart- 
ment Heads' views: 

" (a) the report does not justify implementing a full fledged 
Equal Opportunity program 

(b) the under-representation of minorities in the work 
force at various levels is due to a variety of 
factors, many outside City control, not recognized 
by the report 


Cont'd p 
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(c) the situation is changing and is continuing to move in 
the desired direction 

(d) if an "Equal Opportunity" program includes goals and 
timetables, it approaches a "quota" system and unequal 
opportunity, with resulting adverse impacts on morale, 
the merit system, and union-management relations 

(e) an Equal Opportunity program as recommended in the report 
would be a significant (unwarranted) cost to the City 

(f) if an "Equal Opportunity" program is implemented, it 
should be through the normal Personnel Department role 

(g) extension of training, counselling, and review of 
recruiting procedures and classification would be 
appropriate Equal Opportunity program items for the City. 
The Director of Personnel Services should establish costs 
for such programs for review by Council." 


It was pointed out that the section of the Equal Eraplo^Tnent 
Opportunity Committee report dealing with statistics on racial 
m. n.rities was incorrect. The latest estimates of the racial 
minv)rities in the Greater Vancouver area is 10% of the population. 


Mr. J.B. Williams, Vice-President of the Firefighters Union, 
advised that the Firefighters Union had reviewed the Equal 
Employment Opportunity Committee's report and recommendations and 
the Union's objections are basically the same as outlined in its 
letter of February 4, 1977. The Union is opposed in the main to 
the aims and objectives of the Equal Employment Opportunity 
Committee . 

Mr. K. Dobell, Executive Assistant to the City Manager, 
reiterated that the general reaction of Department Heads is that 
the report does not present sufficient evidence to justify the 
program outlined by tne Committee. Department Heads do not support 
the majority of the recommendations, particularly those respecting 
quotas, goals and timetables. Department Heads further agreed that 
the structure of any Equal Employment Opportunity program should 
be through the Personnel Department where existing resources could 
be utilized. It was pointed out that the City could undertake the 
following Equal Employment Opportunity program with the addition 
of one employee in the Personnel Department: 

"(1) Review the City's recruiting and selection procedures 

to ensure there are no built-in discriminatory elements. 
The study should include the Outside Workers in the 
Engineering and Parks Departments where there is presently 
no input from the Personnel Services Dept. in the hiring 
and promotional process and the review would be done 
jointly between Personnel and the Departments. 

(2) Review Class Specifications and job postings in order to 
remove any qualifications and language requirements which 
may not be job related. 

(3) Analyze the various occupational groups to determine 
whether there are any artificial barriers to promotional 
opportunities which could be discriminatory; make recom- 
mendations for the further development of "career ladders" 
or "bridge positions" where these appear to be necessary 
to facilitate career advancement. 

(4) Make employees more aware of the availability of self- 
development and career counselling (of particular interest 
to women, members of racial minority, and the handicapped) 
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Cla^sE #1 continued ; 

(5) Review the problems of health insurance and fringe 
benefit packages for the physically handicapped to 
ensure that they do not act as a barrier. 

(6) Develop a proposal for training programs and awareness 
seminars for appropriate staff, designed to improve 
attitudes toward women, racial minorities, and the 
handicapped . " 


These activities would continue on a recurring basis over a 
considerable period of time. The Personnel Department would report 
periodically to the City Manager and the Manager's Advisory Com- 
mittee on the progress of the program; the City Manager would 
report annually to Council. 

The Manager's report suggests that the City has three levels 
of response to consider: 

"(1) Maintain the existing merit system 

(2) A program of review and procedural changes as warranted 
in recruiting, selection and promotion practices and 
provide suitable counselling information to employees 
where necessary. This can be done at a moderate cost 
probably in the order of $25,000 per year in direct 
costs; with additional costs for the allocation of 
employee time for training and counselling. 

(3) An expanded program including "up-grading" training 
and intensive counselling for existing staff at an 
estimated direct cost of $80,000 to $90,000 per year 
plus significant extra costs for staff participation 
in the programs." 


Mr. K. Dobell stated that the City Manager cannot support 
an expanded program which would entail significant increased costs 
and would be seen by most staff as discrimination in reverse. 

Mr. J. Laue of the Personnel Department stated that most of 
the programs outlined presently exist in the Personnel Department 
and could be expanded as outlined in the Manager's report. The 
extensive program outlined by the task force is not justified and 
data indicates that the situation is clearly improving particularly 
during the last few years. 

Dr. Hartwell, Director of Occupational Health, stated his 
primary concern is with presently employed personnel displaced 
through illness or injury. The report does not give any considera- 
tion to this aspect. 

The Chairman presented a memorandum to the Committee dated 
July 7, 1977 as follows: 

"The equal employment report, I believe, gives a fair summary 
of the existing status of employment patterns at City Hall. 
Although the Manager's report suggests that the disparities 
between male and female are decreasing in time, I would 
suggest that these figures reflect an inappropriate mixing 
of part-time employment through Canada Works Programs, None- 
theless, the challenge for us now is to determine the strategies 
and techniques for implementing a program within the City. The 
task for the City Council as a political body is to determine 
the extent of the need for such a program and the responsibility 
of our city to reduce inequities, unintentional as they may be, 
in our system. 
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C I a u se #1 cuut U^ ; 

I would agree with the Manager's report that a minimuin program 
may be developed with one person working full time with a job 
description similar to that shown in the Manager's report, 
page 2. I would add to that job description the need for an 
active recruitment program which would tend to reach the handi- 
capped and minority groups on a consistent and planned basis 
when job openings are available. 

I would further recommend that the Equal Employment Opportunity 
Officer report through the Manager's Office to the Equal Employ- 
ment Opportunity Committee and to the Manager's Advisory Committee 
on a quarterly basis, although the Officer could be physically 
located within the Personnel Department and use the clerical 
services of that department. I feel a strong stoructural liaison 
is required with the Manager's Office." 

The Committee felt strongly that the proposed Equal Employment 
Opportunity position should be kept separate from the Personnel 
Department and work in consultation with Personnel and other Depart 
ment Heads. They stated that reports from cities where these pro- 
grams had been implemented indicated it is better to keep the 
program separate from Personnel Departments. 

Following lengthy discussion the Committee took action as 
follows : 

RECOMMENDED 

A. THAT Council approve the establishment of an 
Equal Employment Officer. 


B. THAT an Equal Employment Opportunity program be 
implemented as follows: 

(i) Review the City's recruiting and selection proceduies 
to ensure there are no built-in discriminatory ele- 
ments. The study should include the Outside Workers 
in the Engineering and Parks Departments where there 
is presently no input from the Personnel Services 
Dept. in the hiring and promotional process and the 
review would be done jointly between Personnel and 
the Departments. 

(ii) Review Class Specifications and job postings in order 
to remove any qualifications and language requirement! 
which may not be job related. 

(iii) Analyze the various occupational groups to determine 
whether there are any artificial barriers to promo- 
tional opportunities which could be discriminatory; 
make recommendations for the further development of 
"career ladders" or "bridge positions" where these 
appear to be necessary to facilitate career advancemej 

(iv) Make employees more aware of the availability of self- 
development and career counselling (of particular 
interest to women, members of racial minority, and th( 
handicapped) . 

(v) Review the problems of health insurance and fringe 
benefit packages for the physically handicapped to 
ensure that they do not act as a barrier. 

(vi) Develop a proposal for training programs and awarenesi 
seminars for appropriate staff -Resigned to j.mprove 
attitudes toward women, racial :n.' norities , srd the 
handicapped . 


46 


Equal Employment Opportunity Committee 

July a, 1977 b 

Clause Ij. gpptinued s 

(vii) That the program be monitored on a regular basis and 
yardsticks be set up for measuring effectiveness. 

(viii) That an active recruitment program be established to 
develop components of outreach. 


C. THAT the Equal Employment Opportunity Officer responsible, 
either for performance of or delegation, report to the 
City Manager's Office and work in consultation with the 
Personnel and other Department Heads. j 

D. THAT the Equal Employment Opportunity function also 
include the following criteria: 

Women 

(i) Review and revise all recruitment and selection pro- 
cedures and job requirements to remove discriminatory 
effects . 

(ii) Develop training programs on job-stereotyping and 
equal employment opportunity for recruitment and 
supervisory personnel. 

(iii) Develop career ladders within the employment structure 
to enhance advancement opportunities for women. 

(iv) Create "Bridge positions" between support and admini- 
strative and technical positions to give experience 
and open advancement opportunities. 

(v) Ensure that internal training programs are equally 
available to women employees. 

(vi) Develop new training programs for women that will 
enhance their promotion opportunities. 

(vii) Provide special career counselling for women employee: 

(viii) Review pay levels and job content of all classifica- 
tions in the light of current equal pay legislation. 

(ix) Review fringe benefit plans to ensure that there is 
no disparate treatment on the basis of sex or marital 
status . 


Racial Minorities 

(i) Make a special effort to recruit minority members 
using minority sources and media. 

(ii) Review tests to eliminate any language, questions 
or content that has a cultural bias. 

(iii) Review language and other job requirements to make 
sure that each requirement is truly job-related. 

(iv) Undertake a study to examine the necessity of 
existing height requirements for particular jobs 

as this acts as a barrier to certain minority groups. 

(v) Initiate awareness seminars for personnel and super- 
visory staff with the aim of examining cultural 
differences and the impact that these have on employ- 
ment and potential employment of a particular group. 
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The Physically Handicapped 

(i) Adopt and reinforce the hiring policy that no 
applicant will be refused or discriminated against 
because of a medical disability or physical handicap 
that does not interfere with the candidate's ability 
to perform the job in question. 

(ii) Review and implement the recommendations of the 
accessibility study of City buildings. 

(iii) Contact the community agencies that specifically 
represent the physically handicapped when recruiting 
personnel . 

(iv) Review the problems of health insurance and fringe 
benefit packages for the physically handicapped to 
ensure that they do not act as a barrier. 

(v) Initiate awareness seminars to help bring about 
changes in attitudes about the physically handicapped, 

(vi) Expand the information on physically handicapped 
employees to include those employees with handicaps 
other than visible ones. 


The meeting adjourned at approximately 2:30 p.m. 
# * ifr **.*.« * *■ .#■ * :fs * 

FOR CCUliCl ACTIGM SEE PAGEfS) ...2^^ 
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Regular Council, November 10, 1970 7 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

D . Fairview Slopes Rezoning 

The Board of Administration, under date of November 2, 1970, 
submitted a report with respect to rezoning of the Fairview Slopes 
(generally north of the lane south of Broadway to 6th Avenue 
between Granville and Cambie Streets) . It was noted in the report 
that the Technical Planning Board recommended that: 

"1. The Director of Planning be instructed to make application 
to amend the text of Zoning and Development By-law No. 3575 
to include a CRM-1 Commercial/Multiple Dwelling District 
Schedule as set out in the attached draft, (on file in 
the City Clerk's Office) 

2. The Director of Planning be instructed to make application 
to amend Zoning and Development By-law No. 3575 in order 
to implement the following zoning changes: 

(a) approximately 43 acres bounded by Hemlock Street, 6th 
Avenue, Ash Street and 8th Avenue, be rezoned from 

M-1 and M-2 Industrial Districts to a CRM-1 Commercial/ 
Multiple Dwelling District. 

(b) approximately 7.4 acres comprising Blocks 300, 320 and 
Lots 1-12, Block 340, D.L. 526 be rezoned from M-1 
Industrial District to a C-2 Commercial District. 

(c) approximately 1.5 acres comprising Parcels "A" and 
"B" and Lots 15-23, all in Block 340, C.L. 526, be 
rezoned from an M-1 Industrial District to a C-3 
Commercial District. 

3. The Corporation Counsel be instructed to prepare the 
necessary by-law amendments and submit same for the con- 
sideration of Council at a Public Hearing after report 
from the Town Planning Commission. 

4. If proposals are adopted by Council with or without 
amendment, the Director of Planning be instructed to carry 
out an automatic review of the CRM-1 provisions after the 
CRM-1 Schedule has been in effect for a period of twelve 
months (or earlier if required)." 

MOVED by Aid. Phillips, 

THAT the foregoing recommendations of the Technical Planning 
Board be approved and the necessary Public Hearing be held during 
the month of January. 

(tabled) 

MOVED by Aid. Bird, 

THAT the foregoing motion by Alderman Phillips and the subject 
matter be tabled for two weeks for a Report Reference by the 
Director of Planning. 

- CARRIED 

MOVED by Aid. Adams, 

THAT the letter from the Town Planning Commission dated 
November 6, 1970 advising that the Commission will be reporting 
to the Council on the matter after November 20, 1970, be received 
for information. 

- CARRIED 
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MANAGER'S REPORT 

DATE August 16, 1977 

TO: Vancouver City Council 

SUBJECT: Central Park Parking - Regulation By-law 

CLASSIFICATION: INFORMATION AND CONSIDERATION 


1 . Central Park Parking - Regula J on By-law 

The City Engineer reports as follows: 

"On May 24, 1977, Council considered a request from Burnaby to approve 
proposed By-law Number 7019 of the Municipality of Burnaby, being a by-law to 
regulate parking in Central Park. This by-law was requested by the joint Burnaby- 
Vancouver Parks and Recreation Commission, which administers Central Park, because 
of their concern that employees in the new B.C. Telephone Building would park in 
lots intended for park users. Council deferred action on this matter since they 
felt more information was required to assess the impact on residential streets in 
Vancouver, should this by-law be implemented. Therefore, Council requested the 
City Engineer to prepare a report on the matter. 

The purpose of this report is to inform Council of the amount of non- 
resident parking taking place on residential streets in Vancouver, and to suggest 
appropriate action to reduce daytime parking on these streets. 

BACKGROUND 

Prior to the opening of the B.C. Telephone building at Kingsway and 
Boundary, few complaints were received about daytime parking in the area. This 
Is no longer the case. Since the B.C. Telephone development is in Burnaby, we 
discussed the matter first with Burnaby staff, and then with B.C. Telephone 
ov^mpi...^ representatives. Subsequently, observations of on-street parking densities 
in the general area were made. 

The development permit for the B.C. Telephone building was approved 
A th _J85 parking spaces, about 50% of the parking required under Burnaby 's 
zoning by-law. This relaxation was approved based on a consultant's report and 
assumptions that a shift in modal split would occur, transit service would be 
improved, staggered hours would be implemented and car-pooling would be encouraged. 
In addition, B.C. Telephone agreed to construct additional parking should a parking 
shortage develop and congestion occur on neighbouring streets. 

Council should be aware also that a preliminary development proposal 
adjacent to Boundary Road in Vancouver will be providing the full parking required 
under Vancouver's zoning by-law. This development will provide about twice the 
parking per square foot as does the B.C. Telephone development. 

PRESENT SITUATION 

The B.C. Telephone Company are concerned about problems which their 
employees may create and have acted to obtain more parking off-site until the 
impact of improved transit service and other programs are felt. In fact, they 
have arranged for about 200 additional parking spaces off-site. The employees 
wishing to use the space both on and off-site must pay a monthly fee of between 
$14 and $20. 

The Telephone Company, in cooperation with Hydro, have established a 
special bus service to North Vancouver, and Hydro have improved recently the 
Kingsway bus service and made other changes to try to accommodate the demand 
in this area. B.C. Telephone have issued a bulletin to staff advising them 
not to park on-street since it is contrary to City by-laws and they may be 
ticketed, and further that off-street parking space is available. The B.C. 
Telephone building has been open for only a few months and more time is necessary 
for incentive programs to effectively reduce the number of employees using cars. 
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The Central Park parking lots have already been signed as parking 
for park patrons only, so Burnaby's request is only to formalize the by-law. 
We conducted on-street parking density observations after the Central Park lots 
were signed so results reflect the on-street problem created by restricting 
Central Park parking. During our on-street survey, we noted that the Central 
Park parking lots were used very little. 

Our study revealed that the on-street parking density increases 
substantially after 7:30 a.m., and of the cars parked during the day, over 87% 
stay longer than three hours. Therefore, an assumption can be made that most 
of these cars are employees, not residents. The overall daytime density on 
streets close to B.C. Telephone is not at capacity, but is higher than acceptable 
for residential areas. In addition, the off-street parking on the B.C. Telephone 
site is used to capacity, with the additional off-street space for employees used 
to near capacity. Therefore, employees do not have sufficient available off-street 
parking. In total, about 325 street parking spaces are used during the daytime by 
employees in the area. The results of our study are shown in Appendix I. 

On some Vancouver streets, such as Boundary and Ormidale, 'Resident 
Parking Only' zones were established years ago due to parking problems associated 
with evening parking demand for Swanguard Stadium in Central Park. Since the 
opening of the B.C. Telephone Building, requests for more R.P.O. zones have been 
received from area residents. Additional zones would not be warranted at this 
time since parking densities in the evenings are not extreme, and during the 
daytime residents could request enforcement under the three hour by-law. This 
is still not a satisfactory situation and more off-street parking is necessary. 

SUMMARY 

There is a large amount of commuter parking occurring on the residential 
streets to the detriment of areas in both Vancouver and Burnaby. Much of this 
parking can be related directly to the B.C. Telephone development as it is by 
far the largest in the area with over 2,000 employees. As more commercial 
development takes place, this situation will become worse unless more off-street 
space is available. Even some of the additional off-site B.C. Telephone employee 
p_i-> ^ vill be removed because it is on land intended for future development. 
In addition, B.C. Telephone is planning a phase II development which will increase 
th " 1 )pment by 25%, but they do not plan to increase the parking space ratio 
r : ^ ,5 re foot . 

The use of Swanguard Stadium parking may be acceptable as an interim 
measure to relieve pressure on residential streets until the maximum effect of 
programs such as car-pooling, staggered hours and additional transit service are 
achieved. Certainly, these programs should be encouraged and the impact deter- 
mined at an early date. If parking were permitted in the park, it does not need 
to be supplied free, but a fee could be charged and parking even restricted when 
the space is needed for stadium events. It seems justified to help area residents 
when possible, since they must contend with parking shortages during stadium 
events when alternative parking is unavailable. 

The B.C. Telephone Company could be asked to consider supplying addi- 
tional surface parking on their site, possibly in the area of their phase II 
development, until the programs mentioned above become effective in reducing 
on-street parking demand. In addition, they should have a parking study done 
to determine the parking desires of all employees to more accurately determine 
how effective all the incentive programs will be and how much parking is required 
in the future. 

The City Engineer therefore asks that Council CONSIDER: 

A) Not endorsing the 'no parking by-law' and instead ask Burnaby to permit 
parking in Central Park, on an interim basis, so as to reduce the amount 
of parking taking place on residential streets in Vancouver. 

B) Formally advising Burnaby and B.C. Telephone of Vancouver's concern about 
the need for reducing on-street parking, through development of additional 
surface parking on-site, increasing staggered hours, improving incentives 
for car-pools and improving transit service. In addition, B.C. Telephone 
should be asked to undertake a parking demand study based on employee 
desires at their Burnaby office. 

C) If Council do not wish to pursue (A) or (B) , they should approve the by-law 
as submitted May 24, 1977." 

The City Manager submits the foregoing report of the City Engineer to 
Council for INFORMATION and CONSIDERATION. ^ 

FOR COUNCIL hCim S£E FAGEfS) S . 


Manager's Report, September 9, 1977 

WORKS & UTILITY I4ATTERS 

RECOMMENDATION & CONSIDERATION 

1. Local Improvements on the "Initiative 
Principle" and by "Petition" 

The Deputy City Engineer reports as follows: 
" First Step 
General 

As required by the Local Improvement Procedure By-Law, projects for: 

Light Standards 
Lane Lighting 

as shown on the attached schedule dated September 2, 1977, are advanced to Council 
on the 'Initiative Principle' and by 'Petition'. 

Information on Projects 

(a) Local streets not previously lighted . 

Less than 5% of the City's streets are without lighting. Thirteen 
projects are proposed on local residential and industrial streets. 

(b) Local streets with obsolete lighting . 

(i) Over the past eight years, approximately 65% of the concrete 
lamp standards in the Shaughnessy, Kerrisdale and West Point Grey Areas, 
have been replaced. However, during 1972, alternate Local Improvement 
projects were advanced to either refurbish or replace these lights in the 
area bounded by 33rd Ave., Granville, 41st Ave., Laburnum and the Right 
of Way. Although none of the projects were defeated. Council approved 
the replacement of lighting in only one of the eight subareas because 
approximately one-third of the owners objected to replacing the lights 
and approximately one- third objected to refurbishing the existing lights. 

The remaining obsolete lighting, which was installed in the early 
1920 's does not provide adequate illumination. In order that some progress 
be made to bring this lighting up to standard, it is proposed that the 
obsolete lights in the six block area bounded by Marguerite, Granville, 
45th and 49th Avenues be replaced with post top lights. This is the first 
time that a project to replace the lights has been advanced in this area. 

(ii) A project to replace the obsolete cast iron standards on Alexander 
St. from Main St. to Gore Ave. has been advanced. In 1971, this work was 
included in a project to replace the lights from Columbia to Gore Ave. with 
davit poles but the project was cancelled pending a decision on the extent 

of the Special Gastown Lighting. The Gastown Historic Area Planning Committee 
now considers that the special lighting should extend to Main St. only. The 
proposed project will complete the lighting to the boundary of Gastown using 
25 foot davit poles which match those existing on Alexander St. east of Gore Ave. 

(c) Arterial streets not previously lighted . 

The portion of Taylor Street which was approved for paving at the July 1977 
Court of Revision will require street lighting. 

(d) Lane Li fating Projects . 

Projects in this group have been selected on the recommendation of the 
Police Department and are being advanced on the initiative principle in accord- 
ance with the Council resolution of September 14, 1973. 

Lane Lighting Projects 'by Petition ' 

Petitions, sufficiently signed by the abutting Property Owners, have been 
received by the City Clerk for each of these projects. 

Capital Funds 

Funds for the City's share of these projects are available in the 1977 Street 
Lighting Capital budget." 



(WORKS: Al-1) 
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The Director of Finance reports as follows: 
" Second Step 

In accordance vdth the provisions of the Local Improvement Procedure 
By-Law, I am submitting the Deputy City Engineer's Report dated September 2, 
1977. 

The estimated total cost of these Improvements is $260,197.00 and the 
City's share of the cost is $63,095.00. I have to report that the necessary 
financial arrangements can be made to carry out this work." 

The Deputy City Engineer RECOMNENDS 

(a) The reports of the Deputy City Engineer and the Director of 
Finance be adopted together with the details of the Second 
Step Report on file in the City Clerk's office. 

Cb) The City-owned parcels shown on the list attached to the 

detailed Second Step Report for the Local Improvement projects 
be declared assessable. 

(c) The lanes shown on the attached schedule dated September 2, 
1977 be designated "thoroughfares" for the purpose of Part II 
of the Local Improvement Procedures By-Law. 

Cd) The Court of Revision for the projects listed in the attached 

schedule dated September 2, 1977 be held at 7:30 P.M., Thursday, 
November 24, 1977. 

The City Manager submits for CONSIDERATION whether Council 
wishes to include the last group of street lighting projects, 
dealing with replacement of obsolete lights in the area of 
Marguerite to Granville, 45th to 49th Avenues. Although there 
are some concerns with higher maintenance costs and rusting bolts, 
the main reason is to provide higher lighting levels. Yet in 
adjoining areas many residents have petitioned for retaining 
existing lighting, and Council may not wish to put the owners to 
that trouble here. 

The City Manager RECOMMENDS approval of the recommendations 
concerning all other projects. 

(NOTE: 'Initiative' requires vote of 2/3rds of members 
present. ) 


REC0MI4ENDATI0N 

2 . Local Improvement by Petition 

FIRST STEP 

The City Engineer reports: 

"One of the projects which came before the Court of Revision and Council 
on July 26th was for paving the lane south of 26th Avenue from Nootka Street 
to a point west where this lane runs into the Still Creek ravine. The petition 
described the project as running 402 feet west from Nootka, owing to an apparent 
conflict of street addresses and lot numbers. There Is one developed lot beyond 
that point and the owners wish to be included in the paving. There is no legal way 
to extend a local improvement project, so the owners of the 'extra' lot have signed 
a petition for : 

- Pavement in the lane south of 26th Avenue from a point 
approximately 402 feet west of Nootka Street to a point 
approximately 435.5 feet west of Nootka Street. 

Funds for the City's share of the project are available in budgeted Street 
Capital Funds. 
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To comply with the requirements of the Charter and of the Local Improve- 
ment Procedure By-law, this project must come before a Court of Revision and 
then be undertaken by Council. So that the paving of the 'extra' 33.5 feet 
may proceed along with the rest of the lane. Council is asked to authorize 
the work in anticipation of these formal steps." 

SECOND STEP 

The Director of Finance reports: 

"In accordance with the Local Improvement Procedure By-law, I am 
submitting the City Engineer's report dated September 2nd. The estimated 
cost of this project is $184 of which the City's share is $124. 

I have to report that the necessary financial arrangement can be made 
to carry out this improvement." 

The City Manager has decided that it is desirable to undertake the 
project referred to RECOMMENDS that: 

(a) The reports of the City Engineer and Director of Finance be adopted, 
together with the details of the Second Step Report on file in the 
City Clerk's Office. 

(b) That the Court of Revision for this project be held at 2:00 p.m. on 
Tuesday, October 4, 1977. 

(c) That the City Engineer be authorized to proceed with the work in 
anticipation of the Local Improvement. 

CONSIDERATION & RECOMMENDATION 

3. Request to Cancel Street Lighting 
Project on Quadra Street (Item 25 
Court of Revision No. 439) 


The City Engineer reports as follows: 

"The owners of the properties abutting both sides of Quadra Street from 
18th Avenue to the lane north, wrote to City Council on August 17, (copy 
attached) requesting that the street lighting local improvement project which 
was approved at the Court of Revision on October 21, 1976, be cancelled. 

The foundation for the light had already been Installed when the request 
was received but the balance of the work has been suspended pending a decision 
from Council whether to proceed. The owners in the letter have offered to pay 
the costs of this foundation because they did not object to the project when 
they received their notices (estimated cost $170). 

The lighting project was advanced to provide lighting on the only street 
leading to Quadra Park which is boiinded on all sides by unllghted lanes (see 
the attached drawing) . 

On detailed review, it was found that the foundation was installed too 
close to and to the south of a large willow tree which overhangs the street. 
If the project is proceeded with, it will be relocated approximately 60 feet 
north to a location where the light will illuminate the portion of the street 
which is now dark and part of the park. 

The estimated costs of the project is $1284 of which $270 is the property 
owners share (approximately $100 more than the owners are prepared to pay at 
this time). 

I submit for Council CONSIDERATION the following matters: 

(a) Whether to proceed with the installation of the lighting on Quadra Street 
from 18th Avenue to the lane north of 18th Avenue and 

(b) In the event that the project is not proceeded with, whether to accept the 
offer of the owners to pay the cost of the work already done." 
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Clause No. 3 continued. 

The City Manager submits recommendation (a) to Council for 
CONSIDERATION. 

If Council decides to proceed with the lighting, it would 
be on the basis of a new location, and the existing foundation 
would not be used. 

Hence, the City Manager RECOMMENDS that if the project 
does not proceed, the owners be not charged for the work 
already done . 


RECOMMENDATION 

4. Lease of Portion of the Lane North 
of 41st Avenue, East of Collingwood 
Street 


The City Engineer and the Director of Legal Services report as follows: 

"The owner of Lots 1 and 2, Block 6 and 7, District Lot 2027, has received 
preliminary approval for his proposal to subdivide Lots 1 and 2 into Lots A, B 
and C and has agreed to dedicate, as a condition of re-subdivision, the north 
20 feet of his property for lane purposes. As this is the first section of 
lane acquired in this block, it may well be sometime before further dedications 
are received and a lane can be opened. (High capital and maintenance costs 
preclude the opening of this short length of dead-end lane.) 

Rear yard access to the 3 proposed lots is most desirable because it helps 
to reduce qn-street loading and parking, and this access can be provided under 
the terms of an 'Encroachment Agreement.' The owner has indicated his 
willingness to enter into such an agreement. 

The Encroachment By-law calls for an annual rental charge of $0.25 per 
square foot for encroachments of this nature. However, because the property 
owner under the terms of the agreement will be wholly responsible for the 
installation and maintenance (to the satisfaction of the City Engineer) of 
that portion of lane abutting his property, it would seem inappropriate to 
levy this annual rental charge. 

Because the City Engineer does not have the power, under the Encroachment 
By-law to waive annual rental charge on encroachments such as this, it is 
recommended 

(a) that there be no annual rental charges for the proposed encroachment on 
the lane abutting Lots 1 and 2, Blocks 6 and 7, District Lot 2027, 

(b) that the Director of Legal Services be requested to bring in a by-law to 
amend the Encroachment By-law so as to permit the City Engineer to waive 
annual rental charges in cases where the property owner, under the terms 
of an Encroachment Agreement, is wholly responsible for the installation 
and maintenance of a portion of the lane abutting his property." 

The City Manager RECOMMENDS that the above recommendations of the City 
Engineer and Director of Legal Services be approved. 
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INFORMATION 

5. Tender Awards 


The Purchasing Agent reports as follows: 

"In accordance with Council policy, contracts for the following supplies 
were awarded by the City Manager/authorized City Officials: 

Stationery Supplies 

Automotive Mirrors & Protective Lighting Equipment 
2-way Mobile Radio Equipment for Police & Fire Dept. 
Lateral Modular Filing System 
Ramming Type Compactor 
Bulldozer 

Portable & Trailer Mounted Generators 
Genuine Original Equipment Ignition Parts 
Retreading fie Repairing of Pneumatic Tires 
Portable Radios fit Chargers 
Dental Equipment 

Two-way Mobile Radio Equipment for City Works Yards 
Vibratory Plate Compactors 

Supply of Fire Alarm Central Control Equipment 

Fork Lift Trucks 

Trucks 

Copies of the details of these Tender Awards are attached." 

The City Manager submits the foregoing report for Council's 
INFORMATION. 



— 
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BUILDING AND PLANNING MATTERS 

RECOMMENDATION ; 

1 . Champlain Heights - Enclave 3 

The Project Manager, Chaitplain Heights Develcpttvent Group reports as follows: 


" August 9th, 1977, Vancoiiver City Council approved the following recatitendations 

THAT Coimcil accept the offer from United 
Properties Limited to lease Enclave 3, 
Chaitplain Heists on a ninety-nine year 
(99) year prepaid lease for the sum of 
$516,000; 

FURTHER THAT Council instruct the Project 
Manager, Champlain Heights, to continue 
to seek offers from time to time for other 
market enclaves at reasonable market prices 
of the day. 

In preparation for drafting the lease, the City Law Department noted that 
neither the report nor the reoomnendation specifically stated vAiether tlie 
site was to be vised for a rental developtent or a Strata Title development. 

Ihe significant difference between the two is that a development under the 
Strata Title Act requires that the City corpensate the cwner for the inprove- 
ment at the end of the term v*iile with a rental developnent, the improvements 
revert to the Lessor at the end of the term. 

The Project Manager, Charrplain Heights Development Group was well aware that 
the offer to lease Enclave 3 was based on a proposed Strata Title developnent. 
However, this fact was not stated in the report. 

In order to remedy this oversight and provide the Law Department with the 
proper direction, the Project Manager, Chaitplain Heights Development Group 
RECOMMENDS: 

IHAT Council agree that Enclave 3 is to be 
developed under the Strata Titles Act by 
United Properties Limited and that the 
Director of Legal Services be instructed 
to draft the appropriate lease documents." 

The City Manager RECOMMENDS that the recommendation of the 
Project Manager, Champlain Heights Development Group be approved. 


2. Grandview-Woodland Local Area Planning Program: 
Status Report 


The Director of Planning reports as follows: 
"BACKGROUND 

On January 13, 1976 and February 10, 1976 Council endorsed Terms of Reference 
which provided for neighbourhood elections to establish an advisory citizens' 
planning committee in Grandview-Woodland. The Terms of Reference provided for 
a maximum of twenty-one committee members, three members representing each of 
seven zoning districts within the local area. In March, 1976 Council ratified 
the selection of seventeen elected and appointed representatives as members of 
the Grandview-Woodland Planning Committee. The Committee's purpose was to work 
in a co-operative relationship with the City Planning Department, to identify 
planning issues in the neighbourhood, consider alternative courses of action 
for dealing with planning issues, and make recommendations to City Council on 
appropriate planning policies and civic actions for the area. Throughout 1976, 
the Committee considered local planning issues at regular meetings and began 
to develop a draft area plan which was released in January 1977 for review and 
comment by the people of the area. 
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Meanwhile, on December 14, 1976 Council adopted Terms of Reference for another 
committee which was to advise Council on N.I. P. expenditures in the Grandview- 
Woodland N.I. P. area; the Grandview-Woodland N.I.P. Committee had regular weekly 
meetings through the first six months for 1977 and presented its completed 
Concept Plan to Council on July 12, 1977. 



INTERIM REZONING PROPOSAL AND SUBSEQUENT COMMUNITY MEETINGS 

By early 1977 membership on the Grandview-Woodland Planning Committee had 
declined to nine, due to several of the original members moving from Vancouver, 
and others being unable to continue attendance at regular meetings. At the same 
time, public controversy over a proposal initiated by the Planning Committee, 
and supported by the Planning Department, for an interim rezoning in the 
apartment-zoned areas led to retrospective criticism of Ihe Committee's operation. 
The rezoning proposal was not accepted by the City Council, and an altered 
rezoning application for the apartment areas proposed by Council itself was 
also rejected at a public hearing in the area. Subsequently, the Mayor directed 
the liaison alderman. Alderman Bellamy, as well as Aldermen Brown and Harcourt, 
to meet with local groups in Grandview-Woodland and attempt to resolve the issues. 
The various citizens' groups were contacted separately, and given opportunities 
to explain their concerns about the local area planning process and to make 
suggestions as to whether, and how, it should proceed. 


Cont'd . . . 
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Open meetings chaired by Alderman Bellamy were held in Grandview-Woodland on 
June 6 and 27 and July 7 and 18 to work towards resolution of these issues. The 
meetings were attended by a total of fifty-five people who represented a cross- 
section of the opinions that exist in the community regarding the local area 
planning program. The significant conclusions reached were that the local area 
planning program should proceed, with particular attention being given to the 
importance of involving as many residents and property owners in the process 
as possible, and that the Grandview-Woodland Planning Committee should operate 
under more flexible Terms of Reference than those originally approved by Council 
in January 1976. The original Terms of Reference have proved unduly constraining 
insofar as the replacement of resigned committee members is difficult, while 
the addition of interested people is impossible when the 'quota' of members from 
their particular zoning district is already filled. A consensus was reached at 
the meetingschaired by Alderman Bellamy that the new Terms of Reference should be 
patterned after those which govern the operation of the Grandview-Woodland N.I. P. 
Committee, which in turn are based on those which Council has approved for local 
area planning and N.I. P. Committees elsewhere in the City. Copies of the proposed 
Terms of Reference and the existing Terms of Reference for the Grandview-Woodland 
Planning Committee are attached as Appendices I and II respectively. Early 
indications are that at least eleven residents of the area would seek membership 
on a voluntary Grandview-Woodland Planning Committee, in addition to the eight 
remaining Committee members who would continue their work. The Director of Planning 
considers it appropriate that, should Council endorse new Terms of Reference for the 
Grandview-Woodland Planning Committee, the various citizens' groups that met with 
Aldermen Bellamy, Brown and Harcourt should be advised of Council's desire to see 
them involved in the local area planning program through direct participation of 
their members in the Grandview-Woodland Planning Committee. 

FUNDS FOR LOCAL IMPROVEMENTS 

Another significant subject of discussion at the meetings chaired by Alderman 
Bellamy has been the matter of availability of funds to implement solutions 
to neighbourhood problems in the areas of Grandview-Woodland not included in the 
Neighbourhood Improvement Program. While some of the approved N.I. P. projects 
(Commercial Drive beautif ication and Grandview Park improvements, for example) 
will benefit both the N.I. P. area and the adjacent apartment area, most 
neighbourhood services and facilities within the apartment areas cannot be 
improved through the use of N.I. P. funds. Many of the participants at the meetings 
believed that residents of the apartment areas would be more enthusiastic about 
the local area planning program if the City were to commit itself financially to 
the improvement of the facilities and services in these areas. Preliminary 
investigations of projected departmental expenditures indicate that normal City 
and Park Board improvement program will involve only minimal expenditures in the 
Grandview-Woodland apartment areas in the foreseeable future. 

One possible solution to this problem would require the relaxation of certain 
criteria under the Neighbourhood Improvement Program, whereby areas unstable in 
terms of land uses and densities are presently ineligible for N.I. P. funding. 
The apartment areas in Grandview-Woodland strongly meet other program criteria 
(need for housing rehabilitation, poor condition of streets and utilities, lack 
of open space and parks, low income of residents, predominantly residential land 
use) but the current trend to replacement of older homes with apartment buildings 
and resultant decrease in population density constitutes instability for the 
purposes of the Neighbourhood Improvement Program. 

The legislation that created the Neighbourhood Improvement Program in 1973 
is presently under review by C.M.H.C.; the present legislation expires on 
March 31, 1978 and may be either renewed or replaced with altered legislation. 
Neighbourhood eligibility requirements for designation under N.I. P. have been 
reviewed by C.M.H.C., and City staff have advised C.M.H.C. on several occasions 
that the current "neighbourhood stability" criterion prevents the use of N.I. P. 
funds in neighbourhoods which are in serious need of physical improvements. 
Should this eligibility criterion be relaxed under the new federal legislation 
the Grandview-Woodland apartment areas, as well as other "unstable" neighbour- 
hoods in the City, could become priority areas for N.I. P. designation. The 
selection of future N.I. P. areas must, however, take account of Council's 
commitment to the designation of the Hastings-Sunrise neighbourhood in 1978. 
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Regular Council, November 10, 1970 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

E. Report of Standing Committee 
on Transportation, October 29, 1970 

MOVED by Aid. Wilson, 

THAT the report of the Standing Committee on Transportation, 
dated October 29, 1970, including the report by five members of 
that Committee who reported because of a lack of a quorum, be 
approved . 

- CARRIED 

F. Appointment to Vacancy: 
Director of Museums 

The Council received a report from the Special Committee re 
Vacancy, Director of Museums, in which it was advised that at 
an 'In Camera' session on November 3rd, the Council adopted a 
recommendation of the Committee that Mr. Helmuth J. Naumer, of 
Fort Worth, Texas, be appointed to the position of Director of 
Museums, effective January 1, 1971, or as soon thereafter as 
Mr. Naumer is available. 

MOVED by Aid. Bird, 

THAT this report of the Special Committee re Vacancy, 
Director of Museums, be received for information. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Linnell, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Linnell, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

BY-LAWS 

BY-LAW TO AMEND ZONING AND DEVELOPMENT BY-LAW 
(Various Locations) 


MOVED by Aid. Rankin, 
SECONDED by Aid. Linnell, 

THAT leave be given to introduce a By-law to amend By-law 
No. 3575, being the Zoning and Development By-law, and the By-law 
be read a first time. 

- CARRIED 

MOVED by Aid. Rankin, 
SECONDED by Aid. Linnell, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Rankin, 
SECONDED by Aid. Linnell, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in 
the Chair. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

cont 'd . . . . 
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Should such a change in the Neighbourhood Improvement Program legislation not 
come about. Council may wish to consider an alternative approach to funding 
community improvements in the Grandview-Woodland apartment areas. A 'block 
grant' of exclusively City of Vancouver funds could be allocated to the 
r°ighbourhoods involved, for expenditure on improvement projects which the 
residents themselves could choose as in Vancouver's Neighbourhood Improvement 
Programs. A decision on such an approach would not have to be made until the 
guidelines for Neighbourhood Improvement Programs after March 31, 1978 are known. 

STAFF AND ADMINISTRATION BUDGET 

Since September, 1976 staff and administrative costs for the local area planning 
program in Grandview-Woodland have been covered by the planning budget of the 
Neighbourhood Improvement Program. With the commencement of the implementation 
stage of the Neighbourhood Improvement Program in July 1977, staff costs will be 
divided between the N.I. P. budget and the Planning Department's normal operating 
budget. Some expenses related to public meetings,- publicity and citizen 
participation will be incurred during the completion of the local area planning 
program, and cannot be covered by the Neighbourhood Improvement Program adminis- 
tration budget. 

The estimated expenses are $2,600 for 1977. As outlined in Appendix III funds 
are available within the existing Planning Department budget. 

WORK PROGRAM 

The participants in the local area planning meetings agreed that the process of 
finalizing the area plan for Grandview-Woodland should resume in September, and 
that the draft policy plan released by the Grandview-Woodland Planning Committee 
should form the basis of these discussions. The Planning Department will 
encourage the Committee to work towards an early completion of the policy plan; 
it is anticipated that this document would be completed and submitted to the 
Standing Committee on Planning and Development in early 1978. Implementation 
of the plan, including physical neighbourhood improvements and zoning amendments 
if required, would extend through the remainder of 1978. 

RECOMMENDATIONS 

The Director of Planning RECOMMENDS: 

A, THAT Council endorse the Terms of Reference for the Grandview-Woodland 
Planning Committee attached as Appendix I. 

B. l^A^ Council advise the following community organizations of Council's 
intention to continue with the local area planning program, and encourage 
their members to participate directly in the program through membership 
on the Grandview-Woodland Planning Committee: 

(a) Britannia Slopes Homeowners 

(b) Grandview-Woodland Area Council 

(c) Grandview-Woodland Community Resources Advisory Board 

(d) Grandview Tenants Association 

(e) Hastings Chamber of Commerce 

(f) West Grandview Property Owners Association 


C. THAT Council instruct the Director of Planning to report back with a policy 
plan for the Grandview-Woodland local area in co-operation with the Grandview- 
Woodland Planning Committee, including strategies for funding neighbourhood 
improvements as may be required to implement the policy plan for the Grandview- 
Woodland apartment areas." 

The City Manager RECOMMENDS the foregoing recoiranendations of the 
Director of Planning be approved. 


CONSIDERATION ; 

3. 3025 Fraser Street 

W/S of Fraser Street Between 14th and 15th Avenues 
(Mr. & Mrs. Hazuda) 

The Director of Planning reports as follows: 

"Council at its meeting of June 14, 1974, raised the matter of 

complaints received from Mr. and Mrs. Hazuda with respect to the 

problem of large trucks using the lane south of East 14th Avenue, 

west of Fraser Street, which abuts the side of their property. 

Council resolved at that time that the City Engineer investigate 

this matter with a view to resolving the situation and report 

back to Council. On September 10, 1974, the City Engineer reported 

to Council (See Appendix A) four possible solutions, one of which was to: 

'Rezone the property to (C-2) Commercial District. This 
would enable the Hazuda 's to sell their house for a reasonable 
price since they feel it is unsuitable as a residential property.' 

On September 10, 1974, City Council resolved: 

'THAT the report of the City Engineer be referred to the Director of 
Planning with regard to the possibility of a zoning change.' 

SITE DESCRIPTION 

The subject site has a frontage of 30 feet and a depth of 122 feet for 
a total site area of 7,320 square feet. The subject site is zoned (RT-2) 
Two-Family Dwelling District and developed with a single family dwelling. 
The lands to the west, north and east of the subject site are zoned (RT-2) 
Two-Family Dwelling District and are developed residential ly. The lands to 
the south that front onto Kingsway and Fraser Streets are zoned (C-2) 
Commercial District and developed comrnercially (See Appendix B). The lane 
which abuts the south side of the subject site is 12 feet wide, 122 feet in 
depth and provides vehicular access to the commercial development which 
fronts onto East 15th Avenue and also provides vehicular access to the 
garage at the rear of the subject site. There is a portion of vacant land 
east of the business at the northwest corner of Fraser Street and East 15th 
Avenue. 

BACKGROUND 

An application to rezone the subject site from (RT-2) Two-Family Dwelling 
District to (C-2) Commercial District was received on November 21, 1969 
from Mr. and Mrs. Hazuda. In the Board of Administration report to Council 
dated February 20, 1970, the Director of Planning, the Technical Planning 
Board and the Vancouver City Planning Commission all recommended that the 
application be refused. Council, after hearing a delegation, refused the 
application on March 3, 1970. 

ANALYSIS 

Both sides of Kingsway are zoned (C-2) Commercial District as is Fraser 
Street from Kingsway to East 20th Avenue, much of which is not fully 
developed for commercial uses. Also, many properties require redevelopment 
as the structures are very old. Extension of the (C-2) Commercial District 
to an isolated site that has residential zoning on three sides cannot be 
supported. 

The owners complaint relates primarily to noise from the adjacent commercial 
properties together with trucks using the 12 foot lane to serve these commercial 
properties. The existing commercial buildings have been there for many years 
although the uses have changed during the life of the buildings. There is some 
noise from trucks backing up into the lane in the daytime. In discussion 
with the Planning Department, the greatest concern that the owners have is 
the danger that a truck will back into their property as a consequence of 
insufficient vehicular turning space. 


Clause 3 Cont'd 

Discussions with the Engineering Department indicate that remedial measures 
such as the installation of fences and/or "bumpers" have been employed in 
comparable situations with little success. Similarly, the future prospects 
of the existing lane being continued through the block, thereby relieving 
the problem, are very small. Furthermore, any dedications to widen the 
existing 12 foot lane to the standard 20 foot width would have to come from 
the residential property as the commercial property is developed to the 
rear property line and the existing lane was provided through dedication 
from this commercial property. 

The type of problem encountered by Mr. and Mrs. Hazuda is common throughout 
the City in those instances where residential properties adjoin a City lane 
which is frequently used by commercial vehicles. Although the particular 
circumstances make the Hazuda property more vulnerable than many, the 
situation that exists is not atypical. 

No quick fix solution appears to exist. Ultimately, the problem may be 
overcome through redevelopment of the commercial property or long term 
re-subdivision of the entire block to provide for an appropriate lane alignment. 


Recommendation: The Director of Planning recommends the following: 

That support not be given to a possible rezoning of 3025 Fraser Street 
from (RT-2) Two-Family Dwelling District to (C-2) Commercial District." 


The City Manager submits for CONSIDERATION the question of whether 
to refer the requested rezoning to a Public Hearing so that the 
opinions of the neighbourhood may be considered. 


4. 496 West King Edward Avenue 

Development Permit Application #78103 

The Director of Planning reports as follows: 

'A Development Permit Application #78103 has been filed by 
Mrs. K. Rider, on behalf of the Thunderbird Activity Centre, 
to use the premises at 496 West King Edward Avenue for an 
institution of philanthropic character or local area activity 
centre . 

The Native Orientation for Women, an organization of native 
women and social workers, organized to study native culture, 
has received a Vancouver Resources Board grant to open a 
day activity centre for those interested in native culture 
as detailed in a letter from the applicant (Appendix I) . 

The site is located on the southeast corner of Cambie Street 
and King Edward Avenue, in a RS-1 one-family dwelling district 
in which institutions of a religious, philanthropic or 
charitable character; local activity centres; and community 
residential facilities may be permitted subject to special 
approval by the Director of Planning. 

Twenty-six neighbouring property owners were notified of this 
application. Objections were received from 17 of those notifi 
and an additional 15 objections from persons beyond the area 
notified but within a two or three block radius (Appendix II) . 
No letters of support were received from property owners in 
the area notified. 

Summary of Objections 

1. This area is a one-family dwelling zone and should remain 
as such. 

2. The centre would destroy the residential character of 
the area . 


contra 
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3. Property devaluation. 

4. Privacy infringement. 

5. Car parking problem. 

6. The activity would not be a desirable form of develop- 
ment at this location, having particular regard to 
expected noise and other disturbances. 

7. The centre could grow beyond 25 people and create 
added problems. 

The members of the Native Orientation for Women held a public 
meeting on July 14, 1977 at which time they responded to the 
various objections of the property owners (Appendix III) ; at 
this meeting there was support for and objections to the 
proposed use from representatives of the affected area. 

Summary of Support 

The Social Planning Department supports this application and 
suggest that, as the program is funded through an annual grant, 
the Development Permit be approved on an annual basis. Also 
this would enable the monitoring of the program and the reaction 
of the neighbours. The Riley Park N.I. P. Planning Committee 
has expressed its strong support for this application. 
Letters of support from Social Planning Department and Riley 
Park N.I. P. Committee are attached as appendices IV and V. 
Their support is based on: 

1. The proposal would present a useful service. 

2. The proposed location is within the Riley Park local 
area (although not within the N.I. P. area). 

3. The proposed location is on a bus route and the site 
is on a corner where it will least affect the privacy 
of others. 

The Director of Planning reviewed this application on 
August 15, 19 77 and found it approvable as to the require- 
ments of the Zoning and Development By-law but, due to the 
strongly expressed objections of the neighbouring property 
owners, the Director of Planning deferred further consideration 
pending a report to City Council giving the history of the 
application and seeking City Council's advice. 

The applicants and the objecting neighbouring property owners 
have requested that they be permitted to appear as delegations 
before Council when this application is considered." 

The City Manager submits the foregoing report of the Director of 
Planninq for CONSIDERATION of City Council. 


DELEGATION REQUESTS 


INFORMATION ; 

5. 3179 - 3181 Point Grey Road 

Development Permit Application #78314 

The Director of Planning reports as follows: 

"On March 22, 19 72, Council requested that the Director of 
Planning report on any Development Permit Application in 
the Point Grey Road area. A Development Permit Application 
(#78314) has been received from John Keith-King (Architects) 
to carry out alterations to the existing specifically 
designed two storey and basement apartment building at 
3179-3181 Point Grey Road. The site is located on the north side 
of Point Grey Road between Trutch and Balaclava Streets. 

The drawings sxibmitted with this application indicate that 
the proposed alterations will decrease the number of 
dwelling units from five to three, there now being one on 
each floor. The proposed exterior alterations will affect 
the north side of the building only, by removing the 
enclosed rear balconies and enlarging the living rooms. 
The proposed alterations will not increase nor alter the 
existing floor space ratio, yards or setbacks, nor the 
height of the building. 

Six neighbouring property owners were notified, no letters 
of objections have been received. 

The Director* of Planning, on August 29, 1977, considered 
this application and is prepared to approve the request, 
thereby permitting the alterations to the existing 
specifically designed apartment building (one dwelling 
unit in the basement, one dwelling unit on the main floor, 
one dwelling unit on the second floor) subject to the 
following conditions: 

1. (a) that this application be first reported and 
approved by City Council, 

(b) prior to the issuance of the Development Permit 
the drawings submitted are to be amended to the 
satisfaction of the Director of Planning clearly 
indicating that the lower floor of the basement 
is not more than 12" below the average finished 
grade . " 

The City Manager submits the report of the Director of Planning for 
the INFORMATION of Council. 


RECOMMENDATION ; 

6. 115-121 Keefer Street - D.P.A. #75054 

(CD-I Zoned Site - Northeast Corner of Columbia & Keefer ) 

The Director of Planning reports as follows: 
" Background 

Council will recall the City Manager's report dated January 7, 
1977, (copy attached) regarding the Development Permit Appli- 
cation filed to construct a 10-storey residential/commercial 
development on the above noted site in the CD-I District. The 
recommendation contained in that report is that Development 
Permit Application #75054 be refused and that the Director of 
Planning be instructed to bring forward a proposal for rezoning 
the site, from CD-I to HA-1 and that the rezoning application 
be referred direct to a public hearing. Council should note 
that Development Permit Application #75054 has now become void 
(one year has elapsed since date of application) . City Council 
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has not yet dealt with this report due to two deferral requests 
by the original owner. The report was deferred for two separate 
periods of sixty (60) days, the last period commencing March 15, 
1977. 

Present Situation 

On May 3, 1977, a letter was received by the City Clerk from 
Mr. Harry Fan, which states: 

"This is to advise you that Mr. Koon Yip Lee of 820 VJest 
Broadway, Vancouver, B. C. did on April 1, 19 77 purchase 
the land above-addressed under his company's name of 'RICKSHAW 
CHINESE FOOD (NO. 4) LTD.' Mr. Lee wishes to have some time 
to consider this pending application #75054. Will you please 
adjourn this application for 6 months." 

Due to the serious concern previously expressed regarding this 
application the latest request for deferment was referred to 
the Chinatown Historic Area Planning Committee (CHAPC) for 
consideration and at their meeting of May 11, 1977, the 
following resolution was passed by the CHAPC: 

'that the CHAPC reiterates its full support for the 
rezoning of this site and the Planning Department's 
report on this matter, and that this be considered 
by Council as soon as possible.' 

The CHAPC strongly believes that the overall interests of the 
Chinatown area will benefit by the proposed rezoning of the 
site to HA-1 (Chinatown Historic Area) . Rezoning of this land 
would also bring this land under the approving authority of 
the Development Permit Board. 

Since the Development Permit Application #75054 is now void 
Director of Planning RECOMMENDS: 

THAT the Director of Planning be instructed to make 
an application to Rezone 115-121 Keefer Street from 
CD-I Comprehensive Development District to HA-1 Chinatown 
Historic Area District and refer the application direct 
to a Public Hearing." 

The City Manager RECOMMENDS that the foregoing reconunendation of the 
Director of Planning be approved. 


7. Proposed Rezoning 3665 Kingsway (North Side of 

Kingsway Between Boundary Road and Ormidale Street) 

The Director of Planning reports as follows: 

"At a Public Hearing held on April 21st, 1977 City Council approved the 
rezoning of 3665 Kingsway (north side of Kingsway between Boundary Road 
and Ormidale Street) Lot B, Block 6, D.L. 36 and 49, Group 1, N.W.D. 
Plan 8825, from (M-1) Industrial District to (C-2) Commercial District 
subject to the detailed scheme of development first being approved by 
City Council prior to the three readings of the by-law. 

A Development Permit Application was submitted by Ledingham Construction Ltd. 
following the Public Hearing. The proposed development consists of a 3 storey 
building with retail on the main floor, office space on the second and third 
floors and 2 levels of underground parking. Height of the proposed development 
from adjoining streets/lane is as follows: 

Boundary Road: 47 '7" 

Kingsway: 40' 

Ormidale: 54 '2" 

Lane to North: 61' 6" 

The maximum height permitted in the (C-2) Commercial District is 40 feet (with 
discretionary approval by the Director of Planning permitting variance of this 
regulation subject to notification of adjoining owners). 
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After having received the advice from the Urban Design Panel and the Development 
Permit Staff Committee, the Director of Planning has approved Development 
Permit Application #77721 submitted by Ledingham Construction Ltd. subject to 
the following prior to conditions: 

1. Prior to the issuance of the Development Permit, revised drawings are to be 
first submitted clearly indicating: 

a) crossing to be first approved by the Director of Planning and the 
City Engineer. 

b) all non-standard treatment of city sidewalks (if applicable) to be 
first approved by the Director of Planning and City Engineer. 

c) details of garbage facilities to be first approved by the Director of 
Planning, City Engineer and the Medical Health Officer. 

d) details of exterior lighting including height and location of standards, 
size and type of luminare (if applicable) to be first approved by the 
Director of Planning and the City Engineer with all direct rays of 
light to be directed onto the site only and not on any adjoining 
residential site. 

e) revised drawings are to be first submitted to the satisfaction of the 
Director of Planning clearly indicating: 

1. the provision of a minimum of 131 off-street parking spaces 
and 4 loading spaces in accordance with the requirements of 
Section 12 of the Zoning and Development By-law with particular 
regard to overhead clearance, surfacing and dimensions, 

2. details of exterior finishes and materials of the north and west 
elevations with special reference to the scale of blank wall 
treatment, 

3. cetailed landscape drawings to include the number, type, size 
and location of all planting material, 

4. details of the treatment of the open plaza area, 

5. satisfactory circulation system from the loading spaces to all 
areas of the building. 

2. The 131 off-street parking spaces and 4 off-street loading spaces are to 

be provided in accordance with the relevant requirements of Sections 12 and 
13 of the Zoning and Development By-law within sixty (60) days from the date 
of any use or occupancy of the proposed development and thereafter permanently 
maintained. 

3. The proposed landscaping is to be provided within six (6) months of the 
date of any use or occupancy of the proposed development and thereafter 
permanently maintained. 

Notwithstanding compliance with condition No. 1 noted above, this development 
permit application cannot be issued until the amending by-law has been ratified 
by City Council, thereby rezoning the site from (M-1) Industrial District to 
{C-2) Comnercial District. Prior to ratification of the amending by-law it is 
required that City Council in accordance with its resolution of April 21st, 1977 
first approve of the proposed form of development for this site as outlined in 
the drawings submitted with Development Permit Application No. 77721. 

It should also be noted that the amending by-law is on file in the City Clerk's 
office for ratification should the proposed form of development be approved by 
City Council. 

RECOMMENDATION: The Director of Planning recommends the following: 

A. THAT the form of development as indicated in drawings accompanying 
Development Permit Application No. 77721 be approved. 

B. THAT the amending by-law be enacted." 

The City Manager RECOMMENDS THAT the foregoing recommendations of the Director 

of Planning be approved. ^^^^^.j, ^ 
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FIRE AND TRAFFIC MATTERS 


INFORMATION 

1 . Greek Day - June 26, 1977 

The City Engineer reports as follows: 

"At a regular Council meeting on Tuesday, June 28, 1977, the Mayor 
directed that the City Engineer submit a report on incidents which occurred on 
Greek Day, June 26, 1977. 

The 1977 Greek Day was the fourth consecutive year the Festival was 
held on West Broadway. Prior to the event, many meetings were held between the 
applicant and civic/provincial representatives (Civic Departments of Engineering, 
Health and Licencing; Police; Liquor Administration Board; B.C. Hydro Transit). 

Based on the experience of three previous events, governmental 
representatives were able to detail very specific terms of reference for all 
aspects of the event. These terms of reference, guidelines, controls, instruc- 
tions and conditions are all documented and adherence to them would have afforded 
a gala event for the public's enjoyment. The regulations were not adhered to and, 
from eyewitness reports of officials and Police, the event was conducted almost 
totally as a commercial venture by participating businesses. 

Some of the problems experienced were: 
Minimal ethnic/cultural displays 

Beer sale premises extending to the centre of the street 

Utilizing unapproved streets for a parade assembly 

Sale of beer without food service 

Sale of beer to non-sitting patrons 

Consumption of beer by juveniles 

Denial by merchants of use of toilet facilities 

Beer sold in bottle instead of ' soft ' container 

Tables collapsing 

Heavy damage to street planting 

No clean-up by sponsors - excessive garbage 

Damage to area residential property 

Open urinating on streets and private property 

Broken bottles on the street 

Fighting 

Selling beer after closing hours 

The event started with a festive and friendly atmosphere and this 
gradually deteriorated as the day progressed. It Is estimated that the crowd 
peaked at around 11,000 about 5:00 p.m. and started to diminish after 6:00 p.m. 
By 8:00 p.m., the event was effectively over and many spectators had left. An 
unruT.y element remained and by midnight, there were about 1000 people meandering 
around. During the period 8:00 p.m. to 1:00 a.m., many fights broke out, shop 
windows were smashed and a tense situation developed. City crews were hampered 
in cleaning up by vehicles driving around the barricades and along the sidewalks. 
Other vehicles gained access to the street by coming in across private parking lot 
Further, garbage extended a block on either side of Broadway. Costs for signing, 
barricading and street cleaning were estimated at $1700; the actual costs came to 
$2059.61. Extra cleaning up and replacing smashed barricades accounted for most 
of the increase. 

To a very great extent, the unrestrained sale of beer and the attitude 
of merchants caused many of the problems. 
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"A very difficult position was presented to enforcement personnel 
(Police, Inspectors, etc.)- In the early stages, some attempt was made by 
merchants to adhere to their terms of reference, but this did not last. Then 
as departures became more flagrant, warnings and advice were given. These 
were heard, but ignored. In the later stages, strict application of enforcement would 
only have promoted confrontations to the detriment of all attending. In our 
opinion. Police and Inspectors are to be congratulated for the diplomatic way 
in which they maintained the degree of control which would have been lacking 
without them. 

Notwithstanding the foregoing, 'Greek Day' is only one of the many 
similar events conducted in the City yearly. Problems at these other functions 
are minimal and usually the events are successful. Proper group representation 
and internal control are major factors in these successes. To what degree Greek 
Day was affected by the split in their supporting organizations is not known, 
but there was a split and obvious strong feelings apparent on both sides just 
prior to the staging of the function. In fact, the faction opposing the repre- 
sentation of Mr. Zapantis (the applicant for the last four events), has already 
submitted a request to hold the event in 1978. This was done in order to prove 
right by prior application. It is not unreasonable, therefore, to assume that 
the adversities occurring stemmed at least in part from lack of agreement 
among the Greek organizations. 

On June 24, 1977, the City Manager, expressing concerns of Council, 
directed civic officials involved with public festivals to re-examine the whole 
matter of these functions, particularly those involving street allowance. This 
review is now underway and input has been given by all representatives of related 
areas of control. Some streamlining and improvement can be introduced in the 
civic administration of these events and this will be pursued. Further, controls 
and disciplinary action can be introduced which will not create unwholesome 
confrontations. Some samples are: 

Requiring sponsors to be responsible for property damage 

Denying approval for alcoholic beverages 

Liquor Administration Branch action 

Denying permission if no majority representation 

Reducing area of event 

Requiring approval of cultural and ethnic programs. 

The Greek Day situation will be part of this study and a proposed new 
procedure for processing and administering festivals will be reported to 
City Council in due course." 

The City Manager submits the foregoing report of the City Engineer to 
Council for INFORMATION. 


RECOMMENDATION 

2. Buses Operating on Granville Mall Transitway 


The City Engineer reports as follows: 

"When the 'Granville Mall By-law' was enacted, it was intended to exclude 
buses other than those operated as part of the City's transit system. Subsequently, 
on July 26, 1977, the definition of 'bus' in the by-law was amended to embrace the 
proposed shopper's bus service in the Central District. The Granville Mall By-law 
definition of 'bus' now reads: 

'Bus' means a vehicle used for the transportation of passengers 
and operated by the British Columbia Hydro and Power Authority 
or by such other person as may be specifically approved by Council 
from time to time. 
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" Unfortunately, the interpretation of the first part, or original 
definition, embraces the Pacific Stage Lines and their 'Gray Line' sightseeing 
tours which are also operated by the British Columbia Hydro and Power Authority. 
This has resulted in an inequitable situation whereby Gray Line Tour Buses are 
operating on the Granville Mall trans itway, while other tour buses are excluded. 
Complaints have been received from other Tour companies regarding this exclusive 
routing for Gray Line Tours. There have been instances where customers have 
switched from one tour company to Gray Line in order to drive down the Granville 
Mall. Pacific Stage Lines have been alerted to this situation and requested to 
cooperate by not operating on Granville Mall pending this amendment to the by-law. 

Further, B.C. Hydro Transit Division also has a direct charter operation 
and these vehicles, whilst on charter, should not have unlimited access to the 
Granville Mall transitway. 

In view of the inequitable situation, it is RECOMMENDED that: 

A. The Granville Mall By-law be amended to allow on the transitway 

only City Transit buses operated by B.C. Hydro and Power Authority 
or by such other persons as may be specifically approved by Council 
from time to time. 

B • Council instruct the Director of Legal Services to prepare and 
present the appropriate by-law amendment." 

The City Manager RECOMMENDS that the above recommendations of the 
City Engineer be approved. 


3. Sidewalk Cafe - The Crepe Machine, 1480 West 11th Avenue 


The City Engineer reports as follows: 

"A new application to operate a sidewalk cafe has been received from 
The Crepe Machine, 1480 West 11th Avenue. 

The application has been considered and: 

- the proposal is acceptable to the Health Department; 

- the location is satisfactory from an Engineering Department 
standpoint ; 

the Supervisor or Properties has determined an appropriate 
rental rate for the use of City sidewalk. 

Accordingly, it is RECOMMENDED that a year to year lease agreement 
be executed with The Crepe Machine, with the City Engineer and the Director 
of Legal Services signing on behalf of the City of Vancouver. 

Further, that the Provincial Liquor Administration Branch be advised 
that City Council has no objection to the sale of liquor at this sidewalk cafe." 

The City Manager RECOMMENDS that the above report of the City Engineer 
be approved. 
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Regular Council, November 10, 1970 

BY-LAWS (cont'd) 

By-law to amend Zoning and 
Development By-law (cont'd ) 

MOVED by Aid. Rankin, 
SECONDED by Aid. Linnell, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Rankin, 
SECONDED by Aid. Linnell, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED 

(The by-law received three readings) 

MOTIONS 


1 . Allocation of Land for Highway Purposes 
(7229 Knight Street and 5275 Clarendon Street) 

MOVED by Aid. Rankin, 
SECONDED by Aid. Calder. 

THAT WHEREAS the registered owners have conveyed to the 
City of Vancouver, for highway purposes, the following lands: 

1. East 7 feet of Lot 64, Blocks 29 to 31, 
District Lot 200, Group 1, New Westminster 
District, Plan 1770 

2. West 20 feet of each of Lots 2 and 3 of 
Lots 9 and 10, Block 6, District Lot 394, 
Group 1, New Westminster District, Plan 
3031; 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for highway purposes; 

BE IT THEREFORE RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
highway purposes, and declared to form and constitute portions of 
highway. 

- CARRIED 

2. Closing and Stopping up (40th Avenue 
West of Victoria Drive and the Lane South 

of 40th Avenue, West of lane West of Victoria ) 

MOVED by Aid. Rankin, 
SECONDED by Aid. Calder, 

THAT WHEREAS the City of Vancouver is the owner of all the 
streets and lanes lying within the limits of the City of Vancouver; 

AND WHEREAS portions of road dedicated by the deposit of plans 
4025 and 1978 and portion of lane dedicated by the deposit of plan 
1978 in District Lot 707, are surplus to the City's highway require- 
ments ; 

THEREFORE BE IT RESOLVED THAT all that portion of road 
dedicated by the deposit of plan 4025 lying between the Southerly 
production of the Westerly limit of Lot 29 and the Easterly limit 
of Lot 24, except the East 7 feet, now road. North i- of South h 
District Lot 707, Plan 4025 (outlined green): and all that portion 
of road dedicated by the deposit of Plan 1978 lying between the 
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CONSIDERATION 

4 . Gastown Days Parade and Celebrations 

The City Engineer reports as follows: 

"In a letter dated August 17, 1977, Mr. J. Pollock, Chairman of the 
Gastown Historic Area Co-ordinating Committee, requests that certain streets 
in and around Gastown be closed to vehicular traffic. The specific dates and 
times requested are: 

Saturday, September 24, 1977, 8:00 a.m. to 12 midnite 
Sunday, September 25, 1977, 11:00 a.m. to 10:00 p.m. 

This closure is requested to accommodate the 'Gastown Days' Festival 
similar to those held in 1975 and 1976. The Festival includes sidewalk cafes, 
taverns, musical entertainment and carnival games. This year, the applicant also 
proposes having a parade on the first day of the two-day festival. The parade 
itself entails street areas additional to usual festival requirements, for 
assembly and dispersal, but only for the duration of the parade. 

The streets requested to be closed are: 
For Gastown Days ; 

Water Street from Cordova to Carrall Streets 
Alexander Street from Carrall to Columbia Streets 
Carrall Street from Powell Street to its north end 

Abbott Street from the lane north of Cordova Street to its north end 
Cambie Street from the lane north or Cordova Street to its north end 

For Gastown Days Parade : 

C^^-'ova Street from Seymour to Homer Streets 

Richards Street from the lane north of Hastings to Cordova Street 
Alexander Street from Main Street to Dunlevy Avenue 

The parade will assemble on September 24, 1977 west of Gastown at 
o:'J0 a.m. and at 10:30 a.m. will proceed, via Water Street, to its dispersal 
point east of Gastown. It should be noted that this will be the only period 
during Gastown Days when transit services are disrupted and B.C. Hydro has agreed 
to a minor re-routing of their buses for the parade. The Police Department will 
provide special attention for these events and there are no objections from a 
Traffic Engineering standpoint. 

Should Council approve the applicant's request to close these streets to 
vehicular traffic on September 24, 1977 from 8:00 a.m. to 12 midnite, and on Sunday, 
September 25, 1977 from 11:00 a.m. to 10:00 p.m., such approval should be subject to 
the following conditions: 

a) The applicant enter into an arrangement satisfactory to the Director of Legal 
Services indemnifying the City against all claims that may arise from the 
proposed parade and closure, such indemnity to be in the form of insurance in 
which the City of Vancouver is named insured. 

b) Any food concessions to be approved by the City Health Department. 

c) All relevant licences be obtained by the applicant prior to the events. 

d) The cost of temporary traffic controls be borne by the applicant. 

e) The cost of any street cleaning over and above normal street cleaning be 
borne by the applicant. 

Further, if Council agrees to the sale of alcoholic beverages on the 
street, the Provincial Government Liquor Administration Branch be so advised." 

The City Manager submits the above report of the City Engineer for 
Council's CONSIDERATION. 
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RECOMMENDATION 

5 . Metrication - Traffic Speeds and Distances 

The City Engineer reports as follows: 

"Legislation containing Metric Conversion of speeds and distances in 
the Motor Vehicle Act has now been passed and was expected to be proclaimed 
effective September 1, 1977. 

We are advised that this legislation includes a schedule of dates by 
which various types of traffic signs must be converted to metric in British 
Columbia so as to accomplish the Federal Government guidelines of total metri- 
cation of traffic regulations by April, 1978. 

Because of uncertainty by officials of the Provincial Government 
as to when this legislation would be enacted, and because of the two consecutive 
"skip" Councils, we were not able to report on the details of introducing metric 
signs in Vancouver prior to the first installations required under the new 
legislation. 

A. SPEED LIMITS 

In the City of Vancouver, general speed limits and reduced speed limits 
adjacent to schools are both enforced under the Motor Vehicle Act and the 
applicable signs are therefore being converted to metric units in accordance 
with the schedule outlined in the above legislation. Accordingly, all 20 mph 
speed limits adjacent to schools were converted to 30 km/h immediately prior 
to the September 6th opening of school. So as to minimize confusion and 
enhance public safety during the changeover period, at the request of the 
Mayor, both the 20 mph and 30 km/h tabs are being displayed on the school 
signs during the month of September. After this introductory education 
neriod, the 20 mph tabs will be removed. 

The 30 mph signs will be converted to 50 km/h, also during September, 
so as to be consistent with the Provincial regulations and adjoining muni- 
cipalities. (The exact metric equivalent of 30 mph is actually 48.28 km/h. 
50 km/h, rather than 45 km/h, has been chosen as the national standard for 
the appropriate metric equivalent. Although this results in an increase of 
1.2 mph in the speed limit, it is not expected to result in a noticeable 
difference in motorists' driving habits. 50 km/h does conform to the 
principle of keeping metric measurements in multiples of 10 for simplicity, 
which minimizes the range of possible speed zones, and lends itself to easier 
mental conversion.) 

All other speed limits within the City are regulated and enforced 
under the Street and Traffic By-law, and it is recommended that the City 
adopt the metric equivalents which have been set out in the National Guide- 
lines and are listed in Appendix A. 

Appendix A lists the speed limits in both the old Imperial units and 
the recommended new Metric units. The national standards are shown along 
with the main speed limit situations affecting streets and lanes in the 
City of Vancouver. 

The Police Department is providing a stepped-up program of enforcement 
and surveillance during this metric conversion period. Special attention is 
being given to school zones. 

B. OTHER TRAFFIC REGULATIONS 

Other traffic regulations which must now be converted to metric units 
to conform to the new Provincial legislation and/or the Federal Government 
metrication guidelines include distances and clearances. These are regu- 
lated under the Street and Traffic By-law, which must be amended accordingly. 
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Clause No. 5 Con-tinued 

In addition, 'Safety Zones' which were implemented in the days of 
street car transportation are no longer used in the City of Vancouver. 
Rather than amend the distance factor related to safety zones, it is more 
appropriate to delete the section from the by-law and delete the definition 
of safety zone. 

As metrication progresses, further amendments, particularly those 
related to size and weights of vehicles will be brought before Council for 
the 1978 implementation date. Metric standards recommended are the closest 
reasonable equivalent to maintain the requirements of the existing regulations* 

Accordingly, it is RECOMMENDED that the metric equivalents of the 
speed limits as outlined in Appendix A be adopted, and the Street and Traffic 
By-law #2849 be amended as follows: 

Section 3(2) - change twenty-four inches to sixty centimeters 

Section 3(5) - change three hundred feet to one hundred meters 

Section 3(19) - change thirty-three feet to 10.5 meters 

Section 3(33) - 'Safety Zone' - delete whole clause 

Section 21(1) (d) - change twenty feet to six meters 

Section 21(1) (e)(i) - change five feet to 1.5 meters 

Section 21(1) (e) (ii) - change twenty feet to six meters 

Section 21(1) (f) - change five feet to 1.5 meters 

Section 21(1) (g) - change five feet to 1.5 meters 

Sec' 'or! ??'''^(h) - change twenty feet to six meters 

S^rt-'ion 21 (1) (i) - 1. - change twenty feet to six meters 

2. - change seventy-five feet to twenty-five meters 
e.-tion 21(1) (j) - change fifteen feet to five meters 
Section 21(1) (m) - delete whole clause 

Section 21(1) (q) - change one hundred feet to thirty meters 
Section 21(1) (s) - change sixteen feet to five meters 
Section 22(1) (c) - change twenty feet to six meters 

- change ten feet to three meters 
Section 22(1) (e) - change twenty feet to six meters 
Section 24(4) - change ten feet to three meters 
Section 25 - change twelve inches to thirty centimeters 
Section 26 - change seventeen feet to five meters 
Section 29(3) - change two inches to five centimeters 
Section 44 - change ' Miles Per Hour ' to ' Kilometers Per Hour ' 
Section 45 - change fifteen miles per hour to twenty kilometers per hour 
Section 63A(4) - change twenty-five miles per hour to 40 kilometers per hour 
Section 91(1) (f) (11) - change twenty miles per hour to thirty kilometers per hour 
Section 92(1) (a) - change ten miles per hour to twenty kilometers per hour 

It is further RECOMMENDED that Council instruct the Director of 
Legal Services to prepare and present the appropriate By-law amendments." 

The City Manager RECOMMENDS that the above recommendations of the 
City Engineer be approved. 
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6 . South Bypass - State of B.C. Hydro/City Negotiations 

The City Engineer reports as follows: 

"On January 6, 1976, City Council approved B.C. Hydro's redevelopment 
plan for the southerly portion of the Carrall Yards which included provision for 
a roadway just north of the Georgia Viaduct connecting the Quebec extension to 
Taylor Street. 

This redevelopment has been planned as a 10-year development and the 
roadway (South Bypass) alignment is temporary with an ultimate alignment most 
likely underneath the Georgia Viaduct. 

In January, 1976, the Mayor advised Council that the City Manager 
would be reporting further on the matter of financing the construction of this 
new road. The City Manager subsequently requested that the City Engineer, in 
consultation with the Supervisor of Properties, commence negotiations with 
B.C. Hydro. This report summarizes the results of those negotiations and sets 
out the financial aspects of the South Bypass roadway. 

I. Right-of-Way (See Sketch 1) 

B.C. Hydro have agreed to provide a right-of-way for the South Bypass 
roadway across their lands in exchange for City lands in the area. This 
right-of-way requires 1.358 acres. The following pieces of City land are 
considered surplus to our needs under the revised street plans for the area 
and can be transferred to B.C. Hydro. 

(a) The westerly portion of the Columbia-Quebec connector between Union 
and Keefer - 0.549 acres. 

(h) The south half of Georgia between Main and the lane west of Main - 

.u9 acres. 

(l) he southerly portion of Taylor from Carrall Street to approximately 

400 feet west - .173 acres. 

Total: .812 acres 

On the basis of the foregoing trades, there is a shortfall of .546 
acres. The value has been set and agreed to by the Supervisor of the 
Properties Division and B.C. Hydro and there is a balance in B.C. Hydro's 
favor of $237,830. These funds are available in the 1976/77 Streets Capital 
Budget in accounts 146/5344 and 148/7938. 

II. Costs to Provide a Cleared Right-of-Way 

The road right-of-way was occupied by a number of B.C. Hydro facilities. 
Some of these have been removed by B.C. Hydro as part of their redevelopment 
and others have been removed solely because of the new roadway. Removal of 
some of these facilities has necessitated the use of temporary facilities 
until such time as B.C. Hydro's new buildings are available. 

On the basis of City Council's January, 1976 approval of the redevelopment 
plan, (including provision of the roadway) much of this work has been done in 
order to facilitate scheduling of construction of the new roadway and the new 
track arrangement, etc. 

As a result of the negotiations with B.C. Hydro, removal of some of 
the facilities is at the City's cost and some costs are to be shared equally 
with B.C. Hydro (for removal of those facilities affected by both Hydro needs 
and road needs) . 

On the basis of the work done to date and the estimates for the few 
remaining demolition items, the cost to the City to get a cleared right-of-way 
is estimated to be $135,000. Funds are provided in the 1976/77 Streets Capital 
Budget in accounts 146/5344 and 148/7938. 


i^ontinue^ 
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Clause No. 6 Continued 


III. City Costs to Provide the Roadway 

The City has agreed to provide the roadway through the B.C. Hydro 
lands on the dedicated right-of-way. Some drainage work is required 
immediately at an estimated cost for the City's share of $32,000. In 
addition to this, $255,000 is required for work associated with paving, 
including the signalization of intersections at Taylor Street and at the 
Columbia-Quebec connector and associated railway crossing signals. These 
funds are available in the 1976 Street Capital Budget in account 146/5344. 

IV. Other Aspects 

(a) LRT Alignment 

As part of the overall plan, B.C. Hydro has left an LRT corridor 
(the land remaining in B.C. Hydro ownership) between the new B.C. Hydro 
railway tracks and the South Bypass roadway. However, locating the 
roadway adjacent to the LRT corridor, which will not be in use for a 
number of years, would result in additional building demolition now 
and thus additional costs to the City. It has been agreed that the 
South Bypass roadway be designed to use part of the LRT right-of-way 
now to avoid demolishing a building, on the understanding that the 
road be relocated, at City cost, if the LRT corridor is needed prior 
to the permanent relocation of the South Bypass under the Georgia 
Viaduct. This item is submitted for information and no action is 
required at this time. 

T^ ailway Crossings 

As a par of the negotiations, B.C. Hydro have included an item 
requesting the City's future support in making an application for 
railway crossings off the site. They agree that the costs of these 
crossings would be assumed by B.C. Hydro; however. City support is 
contingent upon there being a satisfactory case for the need for the 
crossing to provide rail access to B.C. Hydro lands west of Main Street. 

V. Summary 

Negotiations about the South Bypass have been completed with B.C. Hydro 
as follows: 

(a) B.C. Hydro will provide the right-of-way for the South Bypass 
(1.358 acres) in exchange for 3 pieces of street allowance (westerly 
portion of Columbia-Quebec: Union to Keefer; south half of Georgia: 

. Main to lane west; southerly portion of Taylor: Carrall to approxi- 
mately 400 feet west) (total 0.812 acres) and $237,830. 

(b) The required right-of-way will be provided free and clear of buildings 
by B.C. Hydro at a cost of approximately $135,000 to the City (for 
removal of buildings and provision of temporary facilities for some 
functions) . 

(c) B.C. Hydro have asked for City support for railway crossings (future) 
of Main and Columbia-Quebec north of First Avenue. City support is 
contingent upon a demonstrable need for continuation of rail access to 
the B.C. Hydro lands west of Main Street. 

(d) The roadway is to be built partly on the B.C. Hydro-owned LRT corridor 
to avoid additional cost now, on the understanding that it would be 
relocated at City cost if the LRT corridor is needed prior to relocation 
of the roadway to an ultimate location. 


73 

V [ . Recomm i ;ndatlon 

The City Engireer F ECOMMENDS that: 

A. Council appro\e itt ns (a) to (d) inclusive ii section V above as 
the basis for an ap reement between the City ind B.C. Hydro and 
that such agreement be satisf;ictory to the ( Lty Engineer, Director 
of Finance anc Director of Legal Services. 

B. The Director of Finance be authorized to appropriate funds from 
the 1976 and 1977 Streets Capital Budget for the right-of-way 
acquisition and clearance ($237,830 and $135,000 respectively)." 

The City Managir RECOMMENDS that the above recommendations of the 
City Engineer be approvc^d. 


CONSIDERATION 

7. Canadian Paraplegic Association Safety Driving "Roadeo " 
The City Engineer reports as follows: 

"In a letter dated June 30, 19 77, Mr. A. A. Mison, of the Canadian 
Paraplegic Safety Driving' Roadeo'Committee, requests i hat 28th Avenue between 
Willow and Oak Streets be closed to vehicular traffic on Sunday, September 25, 
1977, from 10:00 a.m. to 4:00 p.m. to accommodate their safe driving* roadeo'. 

B.C. Hydro services are not affected by the proposed closure and 
the Police Department will provide special attention for this event. There 
are no objections from a Traffic Engineering standpoint and Shaughnessy Hospital 
and the G.F. Strong Rehabilitation Centre will be participating in this event. 

Should Council approve the applicant's request to close to vehicular 

traffic 28th Avenue, from Willow to Oak Streets, on Sunday, September 25, 1977 
from 10:00 a.m. to 4:00 p.m., such approval should be subject to the following 
conditions: 

a) The applicant enter Into an arrangement satisfactory to the Director of 
Legal Services Indemnifying the City against all claims that may arise 
from the proposed closure. Such indemnity to be in the form of insurance 
in which the City of Vancouver is named insured. 

b) Any food concessions be approved by the City Health Department. 

t)) The cost of any street cleaning required over and above normal street 
cleaning be borne by the applicant. 

cl) The cost of temporary traffic controls be borne by the applicant. 

In connection with items (c) and (d) , the applicant requests a grant 
to cover the cost of temporary signing and barricading as well as extra street 
cleaning . 

The City Engineer submits for Council's CONSIDERATION the request of 
the Canadian Paraplegic Association for a grant to defray expenses of signing, 
barricading and street cleaning at an estimated cost of $150. The Comptroller 
of Budgets advises that, if approved, the source of funds will be Contingency 
Reserve." 

The City Manager submits the above report of the City Engineer for 
Council's CONSIDERATION and, if approved, suggests the resolution be worded 
as a grant of up to $150. 


FOR cQumi ^cm see PASf{5j'Sa£i!2 
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FINANCE MATTERS 


INFORMATION 


1. 'POSER' and 'RESER' Expenditures 


The Director of Social Planning submits information reports twice 
yearly to City Council on Departmental expenditures and commit- 
ments made from the Purchase of Outside Services (POSER) and 
Research (RESER) budgets. 

Status of Accounts - January 1st to June 30th, 1977 


POSER Budget $39,600 Expenditure 

Riley Park NIP Profile $2,500 

Manhattan Apartments Analysis $2,500 

Childrens Cultural Workshop 1,300 

Sunset Area Youth Services Project 2,500 

Provincial Youth Employment Program Training 2,027 

Stanley-New Fountain Hotel Training Program 250 

Visual Arts Study 3.350 

Total $14,427 


Balance as at June 30th, 1977 $25,173 

RESER Budget $29,000 

V rauville Mall Housing & Retail Vacancy Analysis $450 

Lions I.D. Transportation Study 1,155 

Social Planning Issues & Projects Review 250 

Manhattan Apartments Residents Survey 175 

Hastings Sunrise Community Services Profile 4 , 500 

Total $6,530 

Balance as at June 30th, 1977 $22,470 

Description of Projects 
POSER Projects 

Riley Park Community Profile 

Consultant was hired to prepare a survey of community facilities and social services 
in the Riley Park Neighbourhood Improvement Area for report to and use by the NIP 
Citizens Committee. 

Manhattan Apartments Analysis 

A Quantity Surveyor was retained to determine the costs of rehabilitating the 
Manhattan Apartment Building. 

Childrens Cultural Workshop 

A consultant was hired to initiate an experimental program in the East End of 
Vancouver involving performing artists workshops for children. 

Sunset Area Youth Services Project 

A consultant was hired to act as coordinator and liaison with departments concerned 
with a group of juveniles in conflict with the law. 


cont '4 
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Clause #X contiiiue^:. 


Provincial Youth Employment Program 

An amount of $2,027 was allocated from POSER to supplement the funds for the 
Transportation Study and Urban Resource Study which received Priority Two ratings 
under the PYEP. 

Gastown Residence Hotel Training Program 

A Consultant was hired to develop a management program for desk staff at the 
hostel and conduct a workshop with the newly elected Board of Directors and 
the Steering Committee of the Gastown Residence. 

Visual Arts Study 

A Consultant was hired to produce a study "Private Money/Public Art - Promotion 
of the Arts in Vancouver". To be presented to Council's Committee on the Arts. 

RESER Project s 


Granville Mall Housing and Retail Vacancy Analysis 

A Consultant was hired to profile the businesses on the Mall and to identify 
hotel and rooming house vacancies on Granville Mall. 

Lions I.D. Transportation Study 

A survey of disabled persons who are eligible to use the Lions I.D. Transportation 
Service, but do not. The survey sample was 50 disabled persons from the files 
of the Canadian Paraplegic Association, the Voice of Cerebral Palsied and the 
B.C. Coalition of the Disabled. 

Social Planning Issues and Projects 

A summary of Social Planning' s involvements covering the last twelve months. 
Manhattan Apartments Residents Survey 

A survey was carried out of the tenants of the Manhattan Apartment buildings 
in connection with the rehabilitation of this building. 

Hastings-Sunrise Area Community Services Profile 

A profile of the Hastings-Sunrise Area to provide a rationale for allocating 
civic grants for social services and recreation funding. To provide a basis 
for anticipating community demands and issues which can be dealt with by 
community services. 

The City Manager submits the foregoing report of the Director of Social 
Planning for Council's INFORMATION. 


RECOMMENDATION 

2. Grandview-Woodland N.I. P. Appropriation of Funds: 
Community Services Directory 

The Director of Planning reports as follows: 

"On July 12, 1977 Council approved the Grandview-Woodland N.I. P. Concept 
Plan which included an allocation of $90,500.00 for improvements to social 
services in the area. The Concept Plan identified the publication and 
distribution of an up-to-date directory of community services in the 
N.I. P. area as a high priority in this category of N.I. P. expenditures. 
The purpose of this report is to recommend the appropriation of funds 
for translation, publication and distribution of such a directory. 


cont '4 
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Clause #2 contloued ? 

A survey of social services in the Grandview-Woocnand area undertaken 
during the planning stage of the Neighbourhood Improvement Program 
indicated a wide variety of social services provided by a very large 
number of agencies. At the same time, the study concluded that a large 
proportion of neighbourhood residents are unaware either of the existence 
of particular services or of how to avail themselves of such services. 
One of the objectives of the Grandview-Woodland N.I. P. Committee is to 
make existing facilities and services more usable and effective through 
selective expenditure of N.I. P. funds. An up-to-date, multilingual 
directory which identifies social service agencies and the services they 
offer would greatly improve local awareness and use of such services. 

The Board of Management of the Britannia Community Services Centre and 
the Grandview-Woodland Area Service Team (a loose association of community 
service workers in Grandview-Woodland which meets monthly for communica- 
tion and co-ordination) have already sponsored the compilation of a com- 
munity services directory through a Local Initiatives Program grant. A 
table of contents is attached as Appendix I. The grant did not provide 
funds for the publication and distribution of the directory. The sponsor- 
ing organisations have proposed that the directory be printed in suffi- 
cient volume that a copy can be provided to every household in Grandview- 
Woodland, and have requested funds from the Neighbourhood Improvement 
Program for this purpose. A budget is attached as Appendix II. The 
Grandview-Woodland N.I. P. Committee was aware of this project during the 
planning stage of the program, and has provided sufficient funds in the 
Social Services portion of the Concept Plan to permit this project to 
proceed. C.M.H.C. has been advised of this proposal and concurs with the 
recommendation of funding for this project. The total cost would be 
$9,666.00. 

The Director of Planning RECOMMENDS that Council approve the expenditure 
L ,",656.00 frcn the implementation stage of the Grandview-Woodland 
N.I. P. (Social Services) for the publication and distribution of a commun- 
-■ 'ervices directory, sponsored by the Britannia Community Services Centre 
:iOciety, costs to be shared as follows: 

C.M.H.C. $ 4,833.00 

Province of B.C. $ 2,416.50 
City of Vancouver $ 2,416.50." 

The City Manager RECOMMENDS that the recommendation of the Direc- 
tor of Planning be approved. 


3 . Consultant Re Security System for the Centennial Museum 

The City Engineer and the Director of Permits and Licenses report as 
follows : 

"Insurance underwriters have expressed concern about the security of 
exhibits at the Museum and the difficulty of obtaining coverage for special 
display because of the deficiencies In security in the Museum complex. 

The National Museums Corporation who are responsible for security in 
Canadian museum and other government buildings have offered to examine the 
security of the Museum complex and give recommendations on the measures 
necessary to bring protection up to standards. The cost to the City will be 
for transportationand expenses for up to three days for a member of their staff 
to make an on site inspection. The estimated cost is $1000. 

The Budget Officer indicates if Council approves the recommendation, funds 
are available in the contingency reserve. 

We RECOMMEND the City accept the offer of the National Museum Corporation 
to review security at the City Museum and that $1000 be appropriated from the 
contingency reserve to cover the costs of transportiion and accommodation for 
a member of the. corporation while he is in Vancouver inspecting the Museum." 

The City Manager RECCMMENDS that the above recommendation of the City 
Engineer and the Director of Permits and Licenses be approved. 


cont '4 


4. Investment Matters (Various Funds) 
July 1977 

The Director of Finance reports as follows: 
"(a) Security Transactions during the month of July 1977. 
(b) Summary of Securities held by the General and Capital Accounts. 

(a) SECURITY TRANSACTIONS DURING THE MONTH OF JULY 1977 

1. GENERAL AND CAPITAL ACCOUNT TRANSACTIONS (PURCHASES) 


Type of Security 


Maturity 
Date 


Maturity 
Value 


Cost 


Term 
Days 


Chartered Bank Deposit Receipts and Government Notes 


4 
4 

^■ 

^■ 

4 

5 
5 
5 
5 
5 
5 
5 
5 
5 
5 
5 
5 
5 


6 
6 
6 
6 
6 
6 
6 
6 
5 
6 
6 
6 
7 
7 
7 
7 
7 
7 
8 
8 


8 
11 
11 


Bank of British Columbia 
Bank of British Columbia 
Bank of British Columbia 
Mercantile Bank of Canada 
Royal Bank of Canada 
Mercantile Bank of Canada 
Mercantile Bank of Canada 
Mercantile Bank of Canada 
Bank of British Columbia 
Bank of Nova Scotia 
Mercantile Bank of Canada 
Bank of British Columbia 
Bank of British Columbia 
Bank of British Columbia 
Bank ^'--'•a Scotia 
Mercantile Bank of Canada 
Royal Bank of Canada 
Rcyal Ba. ^ of Canada 
loyal Br':, of Canada 
Mercantile Bank of Canada 
Mercantile Bank of Canada 
Mercantile Bank of Canada 
Mercantile Bank of Canada 
Mercantile Bank of Canada 
Bank of British Columbia 
Bank of British Columbia 
Bank of British Columbia 
Bank of British Columbia 
Mercantile Bank of Canada 
Mercantile Bank of Canada 
Mercantile Bank of Canada 
Mercantile Bank of Canada 
Mercantile Bank of Canada 
Mercantile Bank of Canada 
Bank of Nova Scotia 
Royal Bank of Canada 
Bank of Montreal 
Bank of Montreal 
Bank of Montreal 
Mercantile Bank of Canada 
Mercantile Bank of Canada 
Royal Bank of Canada 
Mercantile Bank of Canada 
Mercantile Bank of Canada 


July 15/77 
Sept. 26/77 
Dec. 1/77 
Aug. 31/77 
July 5/77 
July 6/77 
Aug. 2/77 
Oct. 26/77 
Nov. 30/77 
July 18/77 
Oct. 14/77 
July 6/77 
Nov. 28/77 
Dec. 15/77 
July 29/77 
Sept. 30/77 
July 6/77 
July 6/77 
July 6/77 
Aug. 17/77 
Sept. 16/77 
Sept. 19/77 
Oct. 3/77 
Oct. 14/77 
Nov. 15/77 
Nov. 16/77 
Dec. 2/77 
Dec. 16/77 
Aug. 15/77 
Sept. 1/77 
Sept. 30/77 
Aug. 15/77 
July 12/77 
Nov. 14/77 
July 15/77 
July 8/77 
17/77 
15/77 
31/77 


Nov 
Dec 
Aug 


July 13/77 
Aug. 15/77 
July 11/77 
Aug. 15/77 
Sept. 2/77 


,004 
,033 
,059 
,000 
,000 
,500 
,999 
,000 
,000 
,000 
,500 
,000 
,572 
,098 
,004 
,034 
,000 
,000 
,000 
,008 
,521 
,014 
,035 
,549 
,539 
,539 
,029 
,065 
,999 
,000 
,000 

500 
,000 

512 
,003 
,000 
,026 
,064 
,021 
,002 
,014 
,500 
,013 
,500 


219.18 
185.75 
835.62 
000.00 
328.77 
000.00 
415.65 
000.00 
000.00 
000.00 
000.00 
783.56 
800.00 
201.92 
668.49 
561.64 
493.15 
164.38 
164.38 
227.40 
452.05 
897.26 
356.16 
657.53 
545.75 
845.34 
800.00 
289.32 
421.39 
000.00 
000.00 
000.00 
000.00 
910.96 
068.49 
328.77 
600.00 
400.00 
547.95 
773.97 
887.67 
616.44 
808.22 
000.00 


2,000 
2,000 
2,000 
1,977 
2,000 
3,499 
2,983 
1,955 
2,913 
997 
2,450 
4,000 
2,500 
3,000 
1,000 
2,000 
3,000 
1,000 
1,000 
1,000 
1,500 
1,000 
2,000 
2,500 
1,500 
1,500 
1,000 
2,000 
2,975 
988 
1,966 
496 
998 
500 
2,000 
2,000 
1,000 
2,000 
2,000 
3,000 
2,000 
1,500 
2,000 
1,484 


000.00 
000.00 
000.00 
340.00 
000.00 
300.00 
053.80 
917.20 
753.00 
442.18 
632.75 
000.00 
000.00 
000.00 
000.00 
000.00 
000.00 
000.00 
000.00 
000.00 
000.00 
000.00 
000.00 
000.00 
000.00 
000.00 
000.00 
000.00 
940.00 
880.00 
400.00 
085.00 
842.44 
000.00 
000.00 
000.00 
000.00 
000.00 
000.00 
000.00 
000.00 
000.00 
000.00 
430.00 


11 

84 
150 
58 
1 
1 
28 
113 
148 
13 
101 
1 

146 
163 
24 
87 
1 
1 
1 
42 
72 
75 
89 
100 
132 
133 
149 
163 
40 
57 
86 
40 
6 

130 
8 
1 

133 
161 
55 
5 
38 
3 
35 
53 


7.00 
7.21 


28 
21 
00 
20 
15 
28 
30 
20 
28 
15 
28 
33 
10 
25 
00 
00 


6.00 
7.15 


25 
25 
25 
25 
29 
29 


7.30 
7.31 
7.20 
7.20 
7.25 
7.20 
7.05 
7.25 
7.00 


00 
30 
30 
15 
75 
15 


5.00 
7.20 
7.22 


$84,273,257.16 $83,188,016.37 
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Regular Council, November 10, 1970 10 

MOTIONS (cont'd ) 
2 . Closing and Stopping up (cont'd) 

northerly production of the Westerly limit of Lot 37 and the 
Easterly limit of Lot 1, except the East 7 feet, now road, South i 
District Lot 707, Plan 1978 (outlined red); and all that portion of 
lane lying between the Southerly production of the Westerly limit of 
Lot 38 and the Easterly limit of Lot 42, South i District Lot 707, 
Plan 1978 (outlined red). The same as shown on a plan prepared by 
A. Burhoe, B.C L.S., on the 5th day of February, 1970, and margi- 
nally numbered LF 5065, a print of which is hereto annexed, be 
closed, stopped up and conveyed to Canada Safeway Limited; 

AND BE IT FURTHER RESOLVED THAT the said closed portions of 
road and lane be subdivided with the adjacent Canada Safeway Limited 
lands . 

- CARRIED 


3. Closing Lane (North of 26th Avenue, East of 
Alexander Street) York House School 

MOVED by Aid. Rankin, 
SECONDED by Aid. Calder. 

THAT WHEREAS the City of Vancouver is the owner of all the 
streets and lanes lying within the limits of the City of Vancouver; 

AND WHEREAS all the lane dedicated by the deposit of Plan 
6011 adjacent to Lots 1 to 7, Block 670, District Lot 526, Group 1, 
New Westminster District, Plan 6011 is surplus to the City's 
highway requirements ; 

THEREFORE BE IT RESOLVED THAT all the lane in Block 670, 
District Lot 526, Group 1, New Westminster District, Plan 6011, 
be closed, stopped up and conveyed to the abutting owner; 

AND BE IT FURTHER RESOLVED THAT the closed lane be 
subdivided with the abutting lots . 

- CARRIED 

4. Closing Lane (west of Dieppe Drive from 
Haida Drive to the lane South) 

MOVED by Aid. Rankin, 
SECONDED by Aid. Calder. 

THAT WHEREAS the City of Vancouver is the owner of all the 
streets and lanes lying within the limits of the City of Vancouver; 

AND WHEREAS Plan 8268 dedicated a 10 foot lane between Lots 
12 and 13, Block 9, Sections 40 and 41, T.H.S.L., Plan 8268, which 
is surplus to City Highway requirements; 

AND WHEREAS the owners of said Lots 12 and 13 wish to acquire 
the said lane; 

THEREFORE BE IT RESOLVED THAT all that portion of lane 
dedicated by the deposit of Plan 8268 lying between a line joining 
the north easterly corner of Lot 12, Block 9, Sections 40 and 41, 
T.H.S.L., Plan 8268 to the north westerly corner of Lot 13, said 
Block 9 and a line joining the south easterly corner of said Lot 
12 to the south westerly corner of said Lot 13, the same as shown 
outlined red on a plan prepared by A. Burhoe, B.C.L.S. , dated the 
26th day of August, 1970, and marginally numbered LF 5484, a print 
of which is hereto annexed, be closed, stopped up and conveyed to 
the abutting owners of said Lots 12 and 13; 

AND BE IT FURTHER RESOLVED THAT closed lane be subdivided 
with the abutting said Lots 12 and 13. 

- CARRIED 
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Clause #4 continuedi: 


« » « 


Dat(! Type of Security 


Maturity 
Date 


Maturity 
Value 


Cost 


Term 
Days 


Annual 
Yield % 


Chartered Bank Deposit Receipts and Government Notes - Forward 


Jul 








S 84,273,257 

. 16 $ 

83 ,188 , 016 . 

/ 




11 

Royal Bank of Canada 

July 

12/77 

6,001,232 

.88 

6,000,000. 

00 

1 

7. 

50 

12 

Bank 

of 

British Columbia 

Dec. 

28/77 

2,067,414 

.79 

2,000,000. 

00 

169 

7. 

28 

12 

Bank 

of 

British Columbia 

Jan. 

3/78 

1,034,904 

.11 

1,000,000. 

00 

175 

7. 

28 

12 

Bank 

of 

Nova Scotia 

Nov. 

15/77 

2,050,123 

.84 

2,000,000. 

00 

126 

7. 

26 

IZ 

Bank 

of 

Nova Scotia 

Dec . 

1 c; /'7'7 
ID/ / / 

z , Vuz , x*4o 

• DO 


nn 


7 

27 

13 

Bank 

of 

Commerce 

July 

15/77 

2,000,849 

.32 

2,000,000. 

00 

2 

7. 

75 

13 

Bank 

of 

British Columbia 

Oct. 

17/77 

1,019,147 

.40 

1,000,000. 

00 

96 

7. 

28 


Bank 

of 

British Columbia 

Dec. 

15/77 

2,061,853 

.15 

2,000,000. 

00 

154 

7. 

33 

14 

Bank 

of 

British Columbia 

Dec . 

19/77 

1,031,729 

.86 

1,000,000. 

00 

158 

7. 

33 

15 

Royal Bank of Canada 

July 

18/77 

1,000,493 

.15 

1,000,000. 

00 

3 

6. 

00 

18 

Bank 

of 

British Columbia 

July 

19/77 

1,500,308 

.63 

1,500,000. 

00 

1 

7. 

51 

18 

Bank 

of 

Nova Scotia 

Aug. 

17/77 

1,508,876 

.71 

1,500,000. 

00 

30 

7. 

20 

19 

Bank 

of 

British Columbia 

Jan . 

13/78 

1,035,746 

.30 

1,000,000. 

00 

178 

7. 

33 

25 

Bank 

of 

Nova Scotia 

Aug. 

2/77 

1,001,545 

.21 

1,000,000. 

00 

8 

7. 

05 

25 

Bank 

of 

British Columbia 

Oct. 

31/77 

1,019,626 

.85 

1,000,000. 

00 

98 

7. 

31 

27 

Bank 

of 

British Columbia 

Oct. 

31/77 

1,019,384 

.11 

1,000,000. 

00 

96 

7. 

37 

29 

Bank 

of 

British Columbia 

Aug. 

2/77 

2,501,657 

.53 

2,500,000. 

00 

4 

6. 

05 


$114,190,294.56 $112,688,016.37 


SINKING FUND TRANSACTIONS (PURCHASES) 


Datje Type of Security 
Deber i 


Maturity 
Date 


Maturity 
Value 


Price 


Cost 


Term Yield 
Yrs.Mos. % 


July 


4,* City of Vancouver 9.25% Sept. 1/90 $ 10,000.00 98.50 $ 9,850.00 
25 City of Vancouver 10.00% Dec. 16/94 250,000.00 103.125 257,812.50 


$ 260,000.00 


Chartered Bank Deposit Receipts and Government Notes 

15 Mercantile Bank of Canada Julyl9/77 3,002,136.99 
19 Mercantile Bank of Canada Oct. 17/77 3,054,000.00 
21 Mercantile Bank of Canada Oct. 17/77 1,272,000.00 


$ 267,662.50 


3,000,000.00 
3,000,000.00 
1,250,000.00 


13/2 
17/5 


Days 

4 

90 
88 


9.45 
9.624 


6.50 
7.30 
7.30 


7,328,136.99 

7,250,000. 

00 

$ 7,588,136.99 

$ 7,517,662. 

50 



3. CEMETERY CARE FUND (PURCHASES) 


Debentures 


Term 
Yrs . Mos , 


Ju].y 22 City of Vancouver 9.25% Sept. 1/90 $ 5,000.00 98.875 $ 4,943.75 13/1 9.40 
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jyjANAGER'S REPORT, SEPTEMEfiR 3, 1977 


(FINANCE: A7-6) 


Clause #4 contitittedr 


(b) SUMMARY OF SECURITIES HELD BY THE GENERAL AND CAP"!TAr, 
ACCOUNTS ONLY - AS AT JULY 31, 1977 


Type of Security 


Par or Maturity Value 


Cash or Book Value 


Short Term 


Chartered Bank Deposit Receipts 
and Government Notes 


$ 126,987,609.29 


$ 124,168,651.75 


The City Manager RECOMMENDS that the foregoing report of the Director of Finance 
be approved. 


5 . Interest on Prepayment of Real Property Taxes 
The Director of Finance reports as follows. 

"Section 412 of the Vancouver Charter enables City Council to determine, by 
by-law, the interest rate and terms and conditions applicable to the prepayment 
of property taxes. 

On October 22, 1975, City Council passed By-law 4906 which amended the Tax 
Prepayment By-law 4804 to change the interest rate payable by the City on 
prepayment of property taxes to 1% per annum. The rate was considered 
re^^^^ible light of the prevailing short term interest rates. However, 
since that time, the short term interest rates have decreased and I am 
recoTimending that the City decrease its payment interest rate to 6% per annum, 
a rate "hich is more representative of current market conditions. This rate 
to be effective November 1, 1977. 

The Director of Legal Services has prepared the necessary amending by-law and 
it is submitted to Council concurrently with this report. 

I therefore RECOMMEND that Council approve the decrease in the interest rate 
payable by the City on real property tax prepayments from 1% to 6%, and 
amend By-law 4804 accordingly, effective November 1, 1977." 

The City Manager RECOMMENDS that the foregoing recoimtiendation of 
the Director of Finance be approved. 


6 . The Orpheum - Additional Funding 

The Director of Permits and Licenses reports as follows: 

"As of July 1976 Council had appropriated $3,262,250 for the 
restoration of the Orpheum. On April 19, 1977 Council approved an 
additional $100,000 to cover the estimated cost to complete the project, 
including required work additional in scope to the original. This 
supplementary funding has proved insufficient to cover costs arising as 
the building became occupied. Difficulties in establishing an accurate 
estimate were: 

- The administrative complexity of the project (seventeen 
prime contracts); 

- The nature of renovation work, in that unexpected problems 
continually crop up; 

- Occupation of the building pointed up certain urgent mandatory 
reauirements that were not foreseen. 
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tllause #b cbntirttied'r 

Ml I I ■ ■ ■ 

The cost of the work carried out to date is now estimated at 
$3,396,750 indicating an over-expenditure of $34,500. When it became 
apparent that an over-expenditure was occurring, work and purchases (other 
than that affecting human safety) were suspended. 

Five months' use of the building has indicated some minor problem 
areas that were not foreseen. This is work that is judged by the City 
Architect and Manager of Civic Theatres to be absolutely necessary for 
safe or efficient operation of the ha.!!. Tlie list of items ^ totalling 
$18,700, is: 

1. Required for human safety: 

- Rehanging and adjusting movable acoustic panels $ 2,500 


- Ventilating spotlight booth 1,000 

- Handrails for balcony stairs 800 

- Lighting for balcony stairs 1,000 

- Sidewalk escape hatch for boiler room 4,000 

2. Required for operational reasons: 

- Piano dolly 1,400 

- Heaters for musical instrument rooms 2,000 

- Mixing board table 500 

- Window blinds for change rooms 400 

- City portion for changes required to 

C.B.C. connection 1,500 

- Crush ropes and standards 900 

- Ellipsoidal light fixtures for stage 2,000 

- Acoustic work to rear wall 700 

$18,700 

The following is a summary of funding: 

Funds appropriated to date $3,362,250 

Estimated expenditure to date 3,396,750 

Over-expenditure $ 34,500 

Additional Work 18.700 

Total possible additional finding required $ 53,200 


The Director of Finance advises that funds are available in the 
unallocated 1977 Supplementary Capital Budget. 

It is recommended that: 

A) Council approve $34,500 from 1977 Supplementary Capital funds to 
cover the cost of the over-expenditure. 

B) Council approve $18,700 from 1977 Supplementary Capital funds to 
cover the cost of essential work remaining to be done." 

The City Manager RECOMMENDS the foregoing recommendations of the Director 
of Permits and Licenses be approved. 

7. Quarterly Review of Revenues and Expenditures, 
1977 Operating Budget, as at June 30, 1977 

The Director of Finance reports as follows: 

" The following is a review of Revenues and Expenditures, within the 1977 operating 
budget, as at June 30, 1977, submitted for the information and approval of 
Council, as applicable. A copy of the monthly statement of Revenues and 
Expenditures is on file with the City Clerk and may be examined in detail by 
members of Council. 
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In this review, actual revenues received and expenditures incurred in the current 
year to June 30th are compared with the annual estimates and where significant 
variations between estimated and actual, as projected to the year end, are 
indicated, the budget appropriations are recommended for adjustment. 

The net estimated surplus resulting from the adjustments is $12'f,139 
and it is recommended that this be added to the Contingency Reserve. 


Revenue Variations 
Provincial Government Grant in Aid 

Per Capita Grant $(163,608) reduction 

Adjustment of the Provincial per capita grant is based on 
the revised 1976 census population. This reduction in 
the grant is caused by a reduction in the Census 
populat ion . 

Tax Grants Federal Properties $(246,298) reduction 

Crown Dominion Properties 

The grant in lieu of taxes for Federal Properties for 
1975 and 1976 were settled in 1977 with the total grants 
being $2^6,298 less than original estimates due to disposal 
of certain federal properties. 


Tax Grants Provincial Properties 
Insurance Corporation of B.C. Properties 


Interest Earned on Temporary Investments 


$ 10,886 increase 


$ 40,072 increase 


$ 233,582 increase 


$ 50,500 net increase 


Increase in grant in lieu of taxes for I.C.B.C. 
^jioperties based on higher assessed values than 
originally estimated. 

Recei|.)ts in Lieu of Taxes, B.C. Telephone Co . 

The B.C. Telephone Company's tax payment to the City 
is calculated as '1.25^ of the Company's prior year 
revenues. This increase results from a higher revenue 
than that on which the City's budget estimate was 
based . 

Tax Grants Federal Housing Projects 

Increase in grant in lieu of taxes for C.M.H.C. 
housing projects, primarily due to the addition of 
new housing projects. 


Revised estimate on interest income is due to a higher 
rate of interest on temporary investments than was 
originally estimated, plus higher cash balances in the 
Property Endowment Fund. The increase of$50,500 is the 
result of adjustments to the following accounts: 

a) Temporary Investment of Capital and General Funds, 

b) Interest Earned on Property Sales Agreements, and 

c) Interest Payable to the Property Endowment Fund. 

Service and Inspection Fees & Fines $(160,000) net reduction 


8^ 

Clause 17 eontinne(3 : 

Containerized Garbage Collection Fees $ (90 ,000) reduct i on 

Revenue is less than originally estimated 
due to a reduction in the number of rented 
containers in use. A review of the 
related expenditures is being made to 
determine what corresponding reduction 
can be made. This will be reported 
upon, as necessary, in the September 
budget review. 

By-Law Court Fines 

By-law Court fines cover violations 
in a) Parking Meters, b) Other 
Parking Violations, and c) Fines 
Collected by the Provincial 
Government for other by-law 
infractions. The reduction in 
revenues in all of these areas is 
caused, primarily, by a reduction 
in violations. 

Civic Theatres Revenues 

Rental of Theatres 

This increase is due both to a rate 
increase of ]0% whereas the budget 
estimates were based on SZ, and an 
increase in theatres usage. 

Bar Receipts 

1 1 , :) increase is attributed to the 
new bar operating contract and a 
gr€^-er use of the Orpheum bars 
iH 1 had been anticipated. 

Restaurant Commission 

This reduction is due to the new 
agreement, effective in June 1977, 
between the restaurant operator and 
the City, as approved by City Council. 

Local Improvements, Current Levy $ 122,759 increase 

This increase in the debt charges payable by the 
property owners on local improvement debentures 
covering by-laws not included in the original 
1977 budget. 


Sundry Rentals 

Rental of the Pacific National Exhibition Facilities $ IS't.SOO increase 

1977 Pro rata share of the first year's rental awarded 
in arbitration proceedings ($250,000 per year). 

Expenditure Variations 


Engineering Department 

Turn Down Traffic Volume Programme $ 31,700 increase 

This amount of $31,700 City cost was previously 
authorized by City Council but was omitted from 
the 1977 operating budget. 


$(70,000)reduction 


$ 97,200 increase 

$ 72,000 increase 


$ 35,000 increase 


$ (9,800) decrease 
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Clause #7 continued: 


Health Department 

School Board Audio Services 
Teachers Health Service 


$ (62,288) reduction 


$ 8,000 increase 
$10,000 increase 


Both of these items were approved as additional 
services to the School Board on a recoverable 
basis, and while the recovery of $18,000 was 
included in the 1977 budget the expenditure 
was omitted. 


Recovery from Medicare for Doctors' 
Serv ices 

This increased recovery from medicare is 
adjusted to reflect the actual amounts 
being recovered. 

Purchase of Sound Level Recorders 

This increase of $1,094 is required to 
fund the increased cost of equipment 
authorized in the current budget. 


$(81,382) reduction 


$ 1,09'* increase 


Britannia Community Centre 

This is to reflect a reduction in income 
relating to a programme that was eliminated 
in the 1977 budget. The expenditure side 

.he programme was removed in the initial 
budget, but the income was, erroneously, 
a 1 low.-id to rema i n . 


$ 5,000 increase 


Grjnt J 


Kitsilano Work Shop 

This is the recapture of funds resulting from 
a civic grant previously approved, now being 
funded by the Federal Government. 


$ (3,270) reduction 


Social Services 

City's share of Social Service Costs, 
per Capita 

The City is required to share in the cost 
of social services based on the City's 
census population. This reduction in 
City costs results from a reduction in 
the Census population as confirmed by the 
Federal Government. 

Finance Department 

Properties Division, Administrative Services 
provided to the Federal/Provincial/Clty cost- 
shared Housing projects 

This is for the increased recovery of costs relating 
to the administrative services being provided to the 
various cost-shared housing projects such as 
Oppenheimer Lodge, Cordova House, etc. 


$ (59,764) reduction 


$ (18,383) reduction 


cont'd 
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^^A5*R'S REPORT, 5jE?TE^5BEJ^ 1977 (UNANCE; i7-ll) 


Debt Charges 

Interest on Debentures $ 122,759 increase 

This is for payment of the increased interest for 
debentures issued in excess of that anticipated in 
the initial 1977 budget, and is recovered under 
increased revenue, a explained in "Revenue 
Variations", with no net additional cost to the City. 


Contingency Reserve $ 124,139 increase 

A review of the status of the Contingency Reserve 
indicates that the present uncommitted balance is 
insufficient to meet probable requirements for the 
balance of the 1977 iscal year. It is therefore 
recommended that thi amount of $12^4,139, being the 
excess of revenue over expenditure, be transferred 
to Contingency Reserve. 


In addition to the foregoing variations, there are a number of accounts 
where minor over or under expenditures will occur. These accounts will 
be adjusted bytransfer of appropriations within the departmental budget, 
if the va-riations are significant. 

Transfers of Appropriations in Excess of $500 

The following departmental transfers were approved by City Manager's 
~ ^1. of Authorization and are reported to Council for information. 

( 1 ) Finance Department 

Computer Services 

From 7030/308 Equipment Rentals $ 3,100 

To 7032/321 New Data Processing Equipment 3,100 

To provide funds for the purchase of I.B.M. 
Card Punch machine. 

(2) Planning Department 

From 731^/1 Salaries $ 1,960 

To 7315/90 New Furniture & Equipment 1,960 

To provide funds for purchase of Furniture for 
R.R.A.P. Administrator. 

From 731't/l8 Rental of Pagers $ 8OO 

To 731'»/6 Office Supplies £ Services 8OO 

To provide funds for R.R.A.P. Miscellaneous Printing. 

(3) Engineering Department 

Streets Division 

From 80^*2/3320 Snow Fleet Maintenance $ 2,000 

To 80'»3/3^08 Replace Loading Winch 2,000 

To provide funds for replacement of loading winches. 
Traffic Division 

From 8051/360'j Salaries Temporary Help $ 1,164 

To 8052/37'»6 Arthur Latng Bridge Traffic Study 1,164 

To provide funds for Arthur Laing Bridge Traffic Study. 
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MANAGER'S REPORT, SEPTEMBEF 9, 1977 (FINANCE: A7-12) 

Clause 17 pontinued i 

SUMMARY AND RECOMMENDATIONS 


The Director of Finance recommends that: 

I 
i 

The 1977 Revenue and Expenditure appropriations be adjusted as follows: 

Appropr iat ions 

Revenues I nc rea se/ ( Reduc t i on ) 

Provincial Government Grant in Aid $(163, 608) 

Grants in Lieu of Taxes - net 38,2^2 

Service £ Inspection Fees 5 Fines, etc. (l60,000) 

Interest Earned on Temporary Investments 50,500 

Sundry Rentals 15't,800 

Civic Theatres 97,200 

Local Improvement Taxes 1 22 ,759 

Revenue Increase $ 139,893 


Expend i tures I ncrease/ (Reduct ion) 

Engineering Department $ 31,700 

Health Department C62,288) 

Britannia Community Centre 5,000 
Grants 

(3,270) 

Social Service Costs (59, 76**) 

Finance Department (18,383) 

Debt Charges 122,759 

Contingency Reserve 124,139 

Expenditure Increase $ 139.893 " 


The City Manager RECOMMENDS that the foregoing report and recommendations 
of the Director of Finance be approved. 


FOR CGUNCIL ACTIQ^J Sr£ FAG!E(S) 


MANAGER'S REPORT, SEPTEMBER 9, 1977 


(PROPERTIES: A9-1) 


PROPERTY MATTERS 


INFORMATION 


Demolitions 


The Supervisor of Properties reports as follows: 

"I have received and opened quotations from various 
contractors for the demolition of the structures listed 
below and have awarded the contract to the low bidder as 
noted :- 


Property 

900 & 914 East 12th 
Avenue 

1-3/174A/264A 


Project 

Mount Pleasant N.I. P. 
Development for Kivan 
Boys & Girls Club 


Successful 
Bidder 

Johnston & 
McKinnon 


City to Pay 
$2,300.00 

Property 

2804 Venables Street 
A of 2/ N.E. h Section 
23 THSL 


Code No. 


561/3901 


Project 

Proposed Fire Hall 
Site 


Successful 
Bidder 

P & B Demolition 
Limited 


City to Pay 
$1,435. 00 

PROPERTY 

1456 E. 12th Ave, 
8/171 B/264A 


Code No. 


345/1902 


PROJECT 

Replotting 
Property 
Endowment 
Fund Board 


SUCCESSFUL 
BIDDER 

Johnston & McKinnon 


CITY TO PAY 


CODE NO. 


$1,125. 00 


5927/9820 


The City Manager has confirmed the above contractsand submits 
the foregoing report of the Supervisor of Properties to Council 
for INFORMATION. 
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RECOMMENDATION 

2. Cancellation of Sale 

S/S 800 Block East Hastings Street 


The Supervisor of Properties reports as follows: 

"On June 7, 1977, the City placed in the local newspapers 
am advertisement calling for tenders to purchase certain 
City-owned lots, including a 25 ' x 122' lot on the South 
Side of 800 Block East Hastings Street zoned M-1. 

Bids were opened on June 27th aind on July 12, 1977 Council 
approved the sale of this parcel, legally described as 
Lot 8, Block 66, D.L. 181, to Gilbert Lee. Mr. Lee has 
paid one-quarter of his purchase price. 

For his own requirements, Mr. Lee arranged for the lot to 
be surveyed. During the course of the survey it was 
determined that the foundation of the building to the East 
of Lot 8 encroached on to his lot approximately 4% inches, 
the siding up to 6 inches, and the corner board at roof 
level up to 8 inches. 

The Planning Department advised that it is likely a 
development permit could be issued but without a formal 
application before them to consider, no commitment could 
be made. Mr. Lee has expended funds on architects and 
surveyors fees and does not wish to invest further expense 
without a guarantee that a permit will be issued. In 
addition, he has advised that he would lose approximately 
100 square feet of useable office space in the building 
due to the encroachment. 

Accordingly, a letter has been received from Mr. Lee's 
solicitor requesting that this sale be csuicelled due to 
the existence of the encroachment. 

Under the circumstaaices it is recommended that : - 

(a) The sale of Lot 8, Block 66, D.L. 181, Plan 196 to 
Gilbert Lee be cancelled and that he be reimbursed 

the sum of $10,775.00 paid by him against the principal 
plus the sum of $317.67 representing a portion of the 
current year's taixes. 

(b) The Supervisor of Profjerties be instructed to resolve 
the encroachment problem by arreinging with the owner 

of the abutting property to either remove the encroachment 
or enter into an appropriate encroachment agreement and 
the City Lot be placed on the market when this is done." 


The City Mainager RECOMMENDS that the foregoing recommendation^ of 
the Supervisor of Properties be approved. 


/3 
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Regular Council, November 10, 1970 11 

At this point the Council observed a short recess. 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

G. Police Manpower and 

Equipment Requirements 

The City Council, at an 'In Camera' session on October 20th 
considered a resolution of the Board of Police Commissioners 
concerning police manpower and equipment requirements, as 
contained in the Chief Constable's report of October 7th. The 
Council referred the matter to the Board of Administration for 
report . 

Under date of November 5th, the Board of Administration 
submitted a report of the Director of Finance commenting on the 
requests of the Chief Constable, The Board of Administration 
report sets out a number of proposals for the Council 's 
consideration . 

The Chief Constable addressed the Council emphasizing his 
Department's immediate requirements. 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT, in accordance with the proposals contained in the 
report, the Council: 

1. approve an increase in the strength of the force by 

40 Police Constables as requested by the Board of Police 
Commissioners as from December 15th, 1970, in preference 
to the date of December 1st. 

2. authorize an increase in the 1970 departmental budget 
of $29,150 to cover - 

Salaries $11,600 
Fringe benefits 350 
Personal equipment 17 , 200 

$29,150 

such amount being allocated from Revenue Surplus Prior 
Years. 

3. leave the distribution of the above manpower increase to 
the discretion o f the Board of Police Commissioners 
subject to the City's usual personnel classification and 
promotional policies. 

4. Ask the Board of Police Commissioners to report back to 
Council as soon as practicable on additional equipment 
requirements, in advance of 1971 budget approval, 
arising out of the above increase of 40 constables. 

5. give consideration to additional Police requirements (in 
excess of the 40 constables covered above) at the time 

of the 1971 budget review and for this purpose the Police 
Department's supplementary budget should include an 
appropriate submission. 

6. request the Board of Police Commissioners, after the re- 
organization of the Patrol Division has been initiated, 
to report to Council twice yearly upon the effectiveness 
of the Patrol Division according to criteria mutually 
agreeable to that Board and City officials. 

7. refer back to the Board of Administration the question of 
communication studies referred to in the Board of Adminis- 
tration report, for further report at the earliest date. 

- CARRIED 
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3 . Rental Review - lease of portion of Heather 
Street south of S.W. Marine Drive 


The Supervisor of Properties reports as follows: 

"The property designated as Heather Street south of S.W. Marine 
Drive adjacent to Blocks C, D, Y, and Z, D.L. 319 snd 32k and 
part of 323, is presently leased to Rayonier Canada (B.C.) Ltd. 
for access purposes to their properties on either side of Heather 
Street. The lease is for a term of ten years from the first day 
of February 1975 » subject to six months notice of cancellation if 
the area is required for mimicipal purposes and subject also to a 
rental review every 2^ years. 

Negotiations have now been finalized and Rayonier Canada (B.C.) Ltd. 
have agreed to a rental increase from $6,7^0 per annum plus taxes 
to $12,200 per annum plus taxes effective as of August 1, 1977« 

Recommended that rental for the above site be increased to $12,200 
per annum plus all taxes as if levied for the period August 1st, 1977 
to Febniary 28th, I98O. " 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Piwperties be approved. 

4 . Mortgage of Two Leases by City to R.E. Porter Ltd. 


The Director of Legal Services reports as follows: 

"City-owned Lots 2, 3 and 4, Block 123, District Lot 541, 
situate on the South-East corner of Granville and Pacific 
Streets, are currently under lease to R.E. Porter Ltd. until 
September 1, 1980 and thereafter from year-to-year. 

Similarly Lots 7 and 8, Block 122, District Lot 541, situate 
on the East side of the 1400 Block Howe Street, are under 
lease to R.E. Porter Ltd. until May 1, 1980 and thereafter 
from year-to-year. 

In both cases, the year-to-year arrangement is subject to 
cancellation upon six months' notice. Again in both cases 
the property is in use as a parking lot. 

R.E. Porter Ltd. has now asked the City to consent to a mort- 
gage of these leases because, in the course of arranging a 
mortgage for property which does not concern the City, the 
Mortgagee has requested a mortgage of these leases as addi- 
tional security because the leases provide parking for the 
Porter-owned sites. The Supervisor of Property has no objec- 
tions to these mortgages. 

A similar request was approved by Council on May 18, 1976, 
so that the present request is in fact a Consent to a Second 
Mortgage of the leases. 

It is therefore recommended that the City consent to a mort- 
gage of these leases, such consent to be docvimented in a manner 
acceptable to the Director of Legal Services . " 

The City Manager RECOMMENDS that the recommendation of the Director 
of Legal Services be approved. 
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5. Burrard Street Widening - 1804 West' 4th Ave., 
Compensation to Lessee 


The Supervisor of Properties reports as follows: 

"City Council, on January 18, 1977, in considering a report 
of the Supervisor of Properties, approved for the widening 
of Burrard Street, acquisition of a portion of 1800 - 1804 
West 4th Avenue and 2003 - 2005 Burrard Street, legally 
described as Lots 19 and 20, Block 247, District Lot 526, 
Plan 590. 

This report noted that the City was obliged to pay cash 
compensation to two lessees for the breaking of their 
leases and these negotiations would be the subject of later 
reports . 

City Council approved payment of compensation for the breaking 
of the lease to Tiffany Glass Centre Ltd. at 1800 - 1802 
West 4th Avenue on May 10th, 1977. 

Following negotiations, the remaining lessee, Allen Slade and 
Suzanne Slade who had operated Striders Sports at 1804 West 
4th Avenue have agreed to accept the sum of $8,500. in full 
compensation for the breaking of their lease. This settlement 
has been endorsed by the Director of Legal Services. 

It is therefore recommended that the Supervisor of Properties 
be authorized to pay compensation to the lessee Allen Slade 
and Suzanne Slade on the foregoing basis, chargeable to 
Aci-ount Code 146/5921. " 

The C2ty h^^nager RECOMMENDS that the foregoing recommendation of 
the Su -■^e. visor of Properties be approved. 

6. Lease of Premises - West Point Grey Branch 
Library 


The Supervisor of Properties reports as follows: 

"On January 13, 1977, the Standing Committee o'^ Finance and 
Administration considered a brief by the West Point Grey 
Community Association and the Vancouver Public Library Board 
requesting funds for a Branch Library to be established in 
West Point Grey at 10th Avenue and Sasamat Street by way of 
a long-term lease. This site was in process of being developed 
with a new structure and the contractor was interested in the 
library being included in the development. 

The Finance and Administration Committee favoured a Branch 
Library being established but felt more time was needed 
before making a commitment as review of the 1977 budget would 
not take place until April. Information was at hand that the 
contractor could only wait until the end of January, 1977 for 
a decision. 
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After further discussion it was recommended: 

(a) That consideration of the proposed Branch Library 
in West Point Grey be deferred pending the Mayor 
contacting the contractor to see if he will wait 
until April for a decision. 

(b) That in the event the contractor will not wait, 
the matter be brought back to the Finance Committee 
for further consideration. 

On January 25, 1977, Council was advised by the Mayor that 
the contractor confirmed he would be prepared to grant the 
request for deferment. 

On April 19, 1977, Council approved the 1977 Supplementary 
Capital Budget wherein the stun of $152,000.00 was included 
for the West Point Grey Library. This amount was budgeted 
for equipment, books and staff costs for book preparation. 

The proposed library leasehold comprises 5,100 square feet 
of a new reinforced concrete air conditioned structure with 
provision for roof parking. The balance of the structure 
will house a bank and four retail stores. 

The developer controls the land under a 35 year lease from 
Home Oil Distributors Limited, and has agreed to completely 
finish the library premises to City requirements, including 

+:ems such as carpeting, lighting, partitions, extra wash- 
rooms, counters and cupboards. This extraordinary work by 
the developer will allow the library to occupy the premises 
without capital expenditure in leasehold improvements. 

Negotiations with the developer, Miland Distributors (Northern) 
Ltd., respecting the proposed accommodation have resulted in 
the company agreeing to a lease on the following terms: 

TERM: 15 years 

COMMENCEMENT: January 1st, 1978 
AREA OF LEASE: 5,100 square feet 

RENTAL : 

1st 5 years $41,820.00 per annum ($3,485.00 per month) 

2nd 5 years $44,220.00 per annum ($3,685.00 per month) 

3rd 5 years $46,680.00 per annum ($3,890.00 per month) 

The foregoing increases in rental represent the City's pro 
rata share of the lessor's land rental which has built-in 
increments over the 15 year lease period. 

The city, as lessee, is responsible for 36.4% of all costs 
respecting the general operating expenses for the whole 
premises including taxes, insurance, etc., but not including 
charges respecting any of the lessor's debt. 

The foregoing rental arrangements have been negotiated by the 
Properties Office and are considered to be satisfactory and 
representative of the developer's costs including the provision 
by the developer of completely finished space for the library's 
occupation . 
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Recommended that the Supervisor of Properties be authorized 
to enter into a lease with Miland Distributors (Northern) 
Ltd. for the subject premises for a period of 15 years 
effective January 1st, 1978, on the foregoing basis, subject 
to the terms being to the satisfaction of the Director of 
Legal Services and further. 

That the Library Board report to Council on staffing and 
other operating budget requirements for approval in advance 
of the 197 8 Revenue Budget." 

The City Manager RECOMMENDS that the foregoing r ecommendation of 
the Supervisor of Properties be approved. 


7. Cancellation of two existing leases with 
Bantam Holdings Ltd. (Holt Glass Ltd.) 


The Supervisor of Properties reports as follows: 

"City Council at its meeting on August 9, 1977, approved 
the acquisition of Lot F, Block 279, D.L. 526, also 
known as 2005 Cambie Street, from Bantam Holdings Ltd. 

Also approved at this meeting was a lease-back agreement 

■ ' lantam Holdings Ltd. for five years beginning 
September 1, 1977 with the rental to be $35,000 per 
cir plus annual taxes. 

v/o adjoining portions of road were already on lease from 
the City and it is now desirable to cancel these 
existing agreements and bring these portions of road, 
along with Lot F, under one lease subject to the terms 
of the lease-back agreement as outlined in the report 
to City Council on August 9, 1977. 

It is recommended that the two leases be cancelled and that 
these road portions outlined in the cancelled leased be 
included along with Lot F, Block 279, D.L. 526 under one 
lease on the foregoing basis and a lease agreement be 
drawn to the satisfaction of the Director of Legal Services." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Properties be approved. 


8, Encroachment onto city-owned property 

south side of King Edward between Sophia and 
John Streets 


The Supervisor of Properties reports as follows: 

"Lots 4A, 5A, 6A, D.L. 631 and portion of 632, Plan 1338 
located south side of King Edward between Sophia and 
John Streets, were reserved from sale to provide for 
lane and street needs. A lane area has now been 
established and as the City Engineer advises further 
widening of King Edward at that location is not being 
considered it is proposed to resubdivide and place 
the City lots on the market for sale. 
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Clatige #8 continued? 


The Survey Department has advised that the building on 

privately-owned Lot 3A encroaches onto City-owned 

Lot 4A by approximately sixteen inches. The best method 

of resolving the problem is to sell a two foot strip 

to the owner of Lot 3A and to resubdivide the private 

City-owned lots. An eight foot sewer easement will 

be required on the westerly boundary of Lot 6A. 

Negotiations with the owner of Lot 3A indicate that 
he is willing to purchase two feet of City-owned 
land on the following basis :- 

1. Total purchase price $2,000 inclusive 
of taxes and administration fee 

2 . Terms : 

A. Deposit $1.00 

B. Balance of $1,999 to be paid on 
or before November 1, 1977 

3 . The two foot strip from City-owned Lot 4A 
to be consolidated with Lot 3A, the City 

to provide the deed and plan of subdivision, 
any other documentation required to complete 
the transaction in the Land Registry Office 
to be the responsibility of the purchaser. 

It is recommended that a two foot strip of City-owned land 
be sold to the owner of Lot 3 A for $2,000 on the terms 
mentioned above and that lots 3A to 6A inclusive, 
D.L. 631 and portion of 632 be resubdivided . " 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Sup ervi sor of Properties be approved. 

9 . Expropriation for Burrard Street Widening - 
2065 Burrard Street 

The Supervisor of Properties reports as follows: 

"A portion, approximately 1645 sq.ft. of the property at 
2065 Burrard Street, legally described as Lots 21 to 2 3 
Block 247, District Lot 526, Plan 590 is required for the 
immediate widening of Burrard Street. This portion together 
with the north two feet for lane purposes, is shown outlined 
on City Surveyor's subdivision plan marginally numbered LE 
4524. 

The portion required for road and lane does not involve the 
single storey commercial building on this property currently 
leased by Color Your World Paint stores but does reduce the 
parking stalls from nine to seven as confirmed by the City 
Engineer . 

In negotiations with the owners. Suburban Developments Limited 
(Orr's Stores), they have agreed to the City's offer for loss 
of land but not for the loss of parking stalls. It is noted 
that the parking stalls remaining after the proposed widening 
would be sufficient for the current use. 
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As compensation for the loss of parking stalls, the owners have 
asked that the City give them relief under the parking require- 
ments of the Zoning and Development By-Law to take care of any 
conditional use. Alternatively, they ask the City to replace 
their loss of land by purchasing the adjoining locked-in commercial 
lot (2750 sq.ft.) on a straight exchange basis. The adjoining 
lot is improved with a small three room house, occupied by a 90-year 
old man, who is opposed to any acquisition of his property. 

Under the circumstances and following consultation with the 
Director of Legal Services, it is proposed to proceed with the 
expropriation of that portion of Lots 21 to 23, Block 247, 
District Lot 526, Plan 590 as shown outlined on City Surveyor's 
Subdivision Plan marginally numbered LE 4524 required for the 
widening of Burrard Street and lane upgrading. 

It is therefore recommended: 

A. That the offer of $46,620. for that portion of Lots 21 
to 23, Block 247, District Lot 526, Plan 590 required 
for the widening of Burrard Street and lane upgrading 
as shown outlined on City Surveyor's Subdivision Plan 
marginally numbered LE 4 524 made to the owner through 
the office of the Supervisor of Properties on behalf of 
the City be confirmed as representing due compensation 
for the property. 

B. That since the City has failed to come to an agreement 
rfith the owner to acquire the said property for the sum 
offered, the said property be expropriated and that the 
resolution for that purpose submitted under "motions" 
be passed. 


C. That Mr. E.C.E. Todd be appointed as the City's nominee 

to the Board of Arbitration to be constituted to determine 
the amount payable to the owner by reason of said expro- 
priation. 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Properties be approved. 


MANAGER'S REPORT 



September 2, 1977 

TO: Vancouver City Council 

SUBJECT: Property Taxes in Phase 1, Area 6, False Creek 
CLASSIFICATION: RECOMMENDATION 
The False Creek Development Consultant reports as follows: 

" The Problem 

Property taxes in False Creek, Area 6, Phase 1 are anticipated to 
be a problem for residents. For some of the enclaves, 1977 pro- 
perty taxes are significantly higher than the projections upon 
which initial rents were based. This is happening even though the 
property tax assessments on some of the properties were made on in- 
complete structures and not on the full value of completed structures. 
Residents and their sponsors worry that if the same level of assess- 
ment is carried through and also applied to completed structures, 
increased property taxes may increase rents to the point where resi- 
dents are forced to move out, the desired income mix is not achieved, 
I and the sponsors are in financial difficulty. 

I This increase of property taxes from earlier projections is due to a 
higher than expected assessed value being placed on the housing 
development in False Creek. This is a problem shared to a large 
extent by all new developments built since the assessment roll was 
frozen in 1974, When buildings are only partially complete at the 
time the assessment roll is closed as was the case in False Creek, 
Area 6, Phase 1, the buildings are assessed at cost in place. The 
completed units, non-profit rental projects or par-value co-opera- 
ti^'^p ^T-o assessed at cost in place, while limited dividend rental, 

1 market condominium and controlled leasehold condominiiim units are 

I as ' ~- market rents or market sale prices. 

'L^iif' current practice by the Assessment Authority, applied to False 
I Cxt..ek, Area 6, Phase 1 in 1977 was to discount the cost in place 
estimates by inflation factors to reduce the assessments to levels 
which are comparable to costs in 1973 (the values on which the 
1974 assessment roll was based) . It also happens that the cost of 
construction in Phase 1, Area 6 although within budgets approved by 
the senior governments was nevertheless quite high because of uni- 
formly high quality amenities, underground parking and necessary 
piling. The combination of the "cost in place" formula and higher 
costs in Phase 1 resulted in assessed value being a higher propor- 
tion of market value than elsewhere in the City. 

If the assessment roll were to remain frozen, there would also be 
some inconsistencies in the assessments of condominiums. In 1974, 
when the roll was frozen, procedures with respect to condominiioms were 
being changed. The freezing of the roll meant that some condominiums 
are assessed on one basis and some on another. This problem of incon- 
sistency will be remedied v^en the roll is unfrozen. 

The DevelofMnent Consultant raised the issue that condominiiims in 
False Creek are assessed higher than single family homes. It is ack- 
nowledged that this is a further anomoly in condominiijm assessment as 
compared to single family residence assessment. Single family resi- 
dences are land consumptive and a higher proportion of their market 
value is attributable to land than is the case with condcxnini;ams . At 
present the level at vdiich residential land is assessed is much lower 
than the level at which residential improvements are assessed. This 
disparity between the level of land assessment and the improvement 
assessment is one which has arisen because of the rapidly increasing 
market value of residential land and the statutory limitations on 
assessment increases which have been in effect over the last several 
years. • 
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This situation of condominiums vis-a-vis single family residences could 
be expected to change once the frozen roll is removed. The False 
Creek properties are in no worse position than condominiums elsewhere 
in this regard. 

Bill 31 has now been passed in the Legislature and given Royal Assent 
but has not yet been proclaimed. When it is, it will unfreeze the 
roll and eliminate some of these inconsistencies. It is expected to 
be proclaimed in time for 1978. 

Some of the non-market units are fully subsidized by the senior govern- 
ments for property taxes, some are not, and none of the condominiums 
are, as follows: 

Number of Units Number of Units 
Fully Subsidized Not Subsidized 
Sponsor for Property Taxes for Property Taxes 


Netherlands Non-Profit Rental 

7 

101 

Netherlands Senior Citizens 

18 

nil 

False Creek Co-operative 

17 

153 

Bertha 0. Clarke Non-Profit Rental 

46 

nil 

Kiwanis Senior Citizen 

61 

nil 

Physically Handicapped 

25 

nil 

Limited Dividend Rental 

37 

114 

Controlled Leasehold Condominiums 

nil 

106 

Market Condominiums 

nil 

173 


211 

647 


In summary, the property tax problem in False Creek, Area 6, Phase 1 
is ■'"hat 1977 property taxes are higher than estimates of such taxes 
which were made in 1975, by as much as $40.00 per month for a 2 bedroom 
ar ^rnent. Since these 1977 taxes are based in many cases on incompl- 
i st a T.-ures, there is the fear that 1978 taxes will be even higher. 
T.lJS is causing concern in the non-market and market developments and 
is a factor causing potential renters and purchasers to avoid False 
Creek, and possibly to cause existing residents to move out, and to 
cause Sponsors to speak of bankruptcy. 

Unfortunately it is not possible to say, at this time, what 1978 assess- 
ments and therefore property taxes will be. The buildings must be re- 
assessed as completed structures. Furthermore, the Province has passed 
the Bill 31 legislation which will change the basis of assessment for 
all properties in 1978 when proclaimed. In the late fall of 1977 it 
should be possible to know more. However, at this point it can only 
be said that 1978 assessments will change. 

In the cases of the False Creek Co-operative, the Creek Village Build- 
ing Co-operative and the Limited Dividend Rental projects as well as in 
some of the Market Condominiums, the problem is compounded because the 
sponsors have had to pay ground lease rents substantially prior to 
occupancy, contrary to original intentions. 

Assessment Appeal 

These higher than expected assessments in Phase 1, Area 6, False Creek 
were appealed to the Assessment Appeal Board by the sponsors at their 
expense in June. The decision of the Appeal Board is not expected 
until the Fall. If the appeal is fully successful, the assessments 
will be substantially reduced and the tax problem in False Creek will 
be alleviated. If the appeal is not successful, the non-market groups 
will have to seek some form of subsidy or raise their rents substan- 
tially (i.e. raise the income levels) to accommodate the higher costs. 

Possible Solutions 


The Development Consultant notes that Bill 31 if and when proclaimed 
would restore some equity, and suggests four possibilities for over- 
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coining the remaining problems and achieving the intended income mix: 

1. Senior Government subsidies 

As mentioned earlier, many of the non-market units in Phase 1 
are being provided with some level of operating subsidy by the 
Federal and/or Provincial governments. One possibility is to 
extend these subsidies to cover the increase in property taxes. 
However, to date the senior governments have indicated that they 
do not intend to increase their subsidies to cover the projec- 
ted increase in property taxes. 

2. Successful Appeal of Assessments 

The results of the appeal will likely not be known until the 
Fall. In the meantime, all sponsors have been required to pay 
the full indicated property taxes by July 5, 1977 in order to 
avoid penalties, and the sponsors are facing severe shortfalls. 

3. City Subsidy-Reduce the Land Rent 

The Development Consultant suggests that the City reduce the land 
rent for those developments in Phase 1 where the Federal/Provin- 
cial subsidies do not cover property taxes. The amount of sub- 
sidy would be the equivalent of the reduction of property taxes 
to comparable amounts elsewhere in the City, or alternatively, 
by the difference between the estimated and actual property taxes. 
The subsidy would be for 1977 with the provision that it could be 
extended into 1978 should Provincial legislation and appeal not 
provide a remedy to the problem. 

The Director of Finance points out that the City land rentals in 
Pfidse 1 have been set so as to recover only the capital outlay 
■-^sde by the City to create the project. The annual debt charges 
alora for False Creek Phase 1 amount to about $750,000 per anniim. 
The rental revenues are difficult to accurately pin down at this 
point in time, due to options to prepay, other rental options and 
escalation clauses. However, an estimate of a normalized revenue 
for the first five years would be in the order of $665,000 per 
annum. This suggests that False Creek, Area 6, Phase 1 could 
operate for the first five years with an annual cash shortfall of 
$85,000. It is expected that this $85,000 per annum cash short- 
fall will be covered by prepaid leases. However, reducing rentals 
further would make this problem worse. Accordingly, this source 
of funds could not, at present, be used to subsidize the property 
taxes. 

Besides this cash flow problem, reducing the land rent changes the 
nature of the False Creek project from one where the City recovers 
only its capital outlay to one where there would be a net loss to 
the City from the development. By specifying that there must be 
an income mix in the development, the City has already written 
down its land value in Phase 1 by $4,000,000 from its estimated 
full market value of $12,000,000 and will only break even on the 
development. This is the cost to the City of a social mix in 
Area 6, Phase 1. If the proposal is made to abate land rent to 
provide relief on property taxes, the development would be in a 
deficit position. 

4. City Subsidy-Use of Municipal Incentive Grants 

The Development Consultant suggests that the municipal incentive 

grants for Phase 1 estimated at $290,000 be used to reduce land 

lease rentals in an amount equivalent to the reduction of property 

taxes to comparable amounts elsewhere in the City, or alternatively 

the difference between the estimated and actual property taxes. 


37 

r 

-4- 

These funds could be dispersed over a two or three year period 
assuming the problem persists so that the greatest impact is 
felt in 1977 and the next greatest in 1978. 

The Development Consultant points out that Council has already- 
agreed that for Phase 2, the municipal incentive grant revenues 
be used to reduce costs for lower income/ non-market residents. 

The Director of Finance points out that with respect to the 
estimated $290,000 total amount of the municipal incentive grants, 
the City has only received $142,800 and with outstanding applica- 
tions of $74,800 for a total of $217,600. It may be possible that 
the full amount of $290,000 may be received when the remaining 
applications are submitted, but Council could only commit funds 
which have actually been received. 

With respect to the proposed use of the MIG funds, the Director 
of Finance notes that a condition of receiving the Provincial 
portion is that the funds be used "to encourage and facilitate 
the production of housing". Council have passed a resolution to 
that effect. The Director of Finance is of the opinion that tne 
subsidizing of existing housing may be a use of the funds contrary 
to the Provincial requirement and therefore the use as proposed 
by the Development Consultant would have to be specifically 
approved by the Provincial Government. 

With respect to the suggestion that relief be given equivalent to the 
difference between property taxes in Phase 1 and property taxes for 
comparable property elsewhere in the City, the Director of Finance is 
of the opinion that this task is beyond the competency of City staff 
to undertake. This task traditionally lies with the Assessment Auth- 
ority cinu tJiiey have already done this task within the constraints of 
their legislation. The lessees have appealed this determination and 
thp cpfra.T will be judged based on the facts involved. For City staff 
/ go Ley ond and try to re-dress the inequities of the assessment roll 
£o^- False Creek is to open up the issue of equity for all properties 
in the City. This task is beyond our capabilities. 

Further Comments by the Director of Finance 

There is a distinct problem in False Creek with the taxes being higher 
than anticipated. However, this problem should resolve itself with 
the appeal or in the future with the passage of Bill 31 and the conse- 
quential change that should take place as the structures are completed. 

The City must be seen as an impartial taxing authority, and must, by 
law, use the assessments as determined by the B. C. Assessment Author- 
ity. The City cannot re-dress possible inequities in assessment and 
taxation in False Creek without raising the question of equity of taxa- 
tion for all properties in Vancouver. It should also be recognized 
that if the City makes some attempt to subsidize the taxes in False 
Creek, that it would be subsidizing school, hospital and regional taxes 
as well as City taxes. 

For many years the City has been active in subsidizing the capital cost 
of non-market housing in Vancouver through writing down the sale or 
lease value of City-owned land. However, the City's position has al- 
ways been that operating subsidies are the responsibility of the senior 
governments, as being the only bodies with sufficient revenue resources 
to begin to handle the problem. For the City to now enter into the 
operative subsidy picture opens up the City to pressure in an immensely 
expensive area, completely beyond our resources and historically beyond 
our responsibilities. 
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Regular Council, November 10, 1970 12 

MOTIONS (cont'd ) 

5. Transportation Corridors 
and Land- use Control 

Notice was called on the following at the meeting on 
November 3rd: 


MOVED by Aid .Hardwick , 
SECONDED by Aid. Calder, 

THAT WHEREAS the Minister of Municipal Affair.s has suggested 
that the Greater Vancouver Regional District take over land-use 
control on proposed transportation corridors, 

BE IT RESOLVED THAT the Board of Administration report to 
Council on the implications to the City of transportation corridors 
and land- use control, and possible action by Council in antici- 
pation of the Greater Vancouver Regional District taking on 
land-use control powers. 

- CARRIED 

(The motion was put and carried) 


6 . Outdoor Burning 

Notice was called on the following at the meeting on 
November 3rd: 


MOVED by Aid. Calder, 
SECONDED by Aid. Linnell, 

THAT WHEREAS the City of Vancouver passed By-law #4425 
being the Air Pollution Control By-law to regulate the emission 
and discharge of particulate matter, smoke, noxious fumes into 
the atmosphere; 

AND WHEREAS we allow outdoor burning on 4 (lour) weekends per 

year; 

AND WHEREAS people have been observed burning leaves and 
other matter on residential street asphalt surfaces; 

AND WHEREAS many residents of Vancouver have complained to 
City Hall, Fire Department and to Aldermen of the fire hazards 
created, and air pollution created; 

AND WHEREAS these concerns and complaints are not received 
during the balance of the year when outdoor burning is not allowed; 

THEREFORE BE IT RESOLVED THAT the City Engineer, Fire Chief, 
Smoke Inspector report to Council regarding the effect of the 
burning allowed on the atmosphere in Vancouver, the effect real 
and anticipated on City streets, the fire hazards created, and the 
anticipated additional cost of refuse collection if outdoor 
burning is totally banned. 


(The motion was put and carried) 


- CARRIED 
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Further Comments by the Development Consultant ; 

The points made by the Director of Finance are well taken. However, 
the problem is potentially explosive, and both sponsors and residents 
are finding that the rents and monthly costs are substantially higher 
than anticipated. Given time people can make adjustments particularly 
if incomes continue to rise, but relief is needed in the first year 
or two . 

The City, when it originally embarked on this ambitious project, rea- 
lized that there were certain costs associated with attempting to create 
something of the magnitude and social complexity of the False Creek Dev- 
elopment. The costs and challenges were accepted, together with the 
opportunity to recover costs over the 60 year term of the ground leases. 

Now 65% of all the units are occupied. A majority of these units are 
non-market. The increase i - taxes alone could add as much as $2,000 
per annum to a resident's income to qualify. 

At present it is impossible t' assess the overall impact of the increase 
in cost to own/rent caused by the tax increase, but it will be signifi- 
cant and because of the nature of the increases, the residents will 
blame the City. 

It is particularly important that everything possible be done in the 
formative years of the development to ensure the low income group be 
accommodated and integrated into the social character of False Creek. 
If this is not achieved in the first few years, it will be extremely 
difficult to achieve later because of the then established social 
"norms" . 

Furthermore, the City should look beyond the first 28 years and to the 
60 year term of the ground leases when considering a return of its in- 
vest; ' .in False Creek. 

Pi-l^ • n dations 

The Dire^-ior of Finance RECOMMENDS: 

That the City Council not agree to providing an operative 
subsidy to either the market or non-market housing in False 
Creek, 

The Development Consultant RECOMMENDS: 

A. That the Senior Governments be formally requested to increase their 
subsidies to those sponsor groups now receiving them to cover the 
projected increase in property taxes. 

B. That Council approve the use of the Municipal Incentive Grants for 
Phase 1, Area 6, False Creek to reduce costs in Phase 1 by amounts 
as may be necessary to achieve the equivalent of the estimated pro- 
perty taxes for Phase 1 in 1977 and 1978 adjusted for inflation, 
after giving consideration to the effects of Bill 31 and the results 
of the assessment appeal, for report by the Director of Finance and 
the Development Consultant to Council on a specific formula. " 

The City Manager agrees with the comments of the Director of Finance 
and supports his RECOMMENDATION. 

He also RECOMMENDS approval of Recommendation A of the Development 
Consultant, but not of Recommendation B. 

The City Manager further RECOMMENDS that the Development Consultant 
and Director of Finance be directed to prepare an analysis of the 
hardship caused by the unexpected taxes on Phase 1 residents once the 
results of the tzix appeal and of Bill 31 are known. 


FOR COUMCIl ACTIOM SEE rASE(S) 3. 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


AUGUST 25, 1977 


A meeting of the Standing committee of Council on Planning 
and Development was held in the No. 1 Committee Room, Third Floor, 
City Hall, on Thursday, August 25, 1977 at approximately 1:30 p.m. 

PRESENT : Alderman Harcourt, Chairman 

Alderman Brown 
Alderman Gibson 
Alderman Puil 

ABSENT : Alderman Kennedy (Leave of Absence) 

CLERK TO THE 

COMMITTEE : M. L. Cross 


RECOMMENDATION 


1 . Status Report of Major Development Permit Applications 

Mr. G. Fox, Development Permit Group, reported verbally 
on the following development permit applications received 
for the period ending July 28, 1977: 

(a) DPA #78092 (Preliminary) - 825-31 Beach Ave. - alter, 
change use and add 3 additional floors to existing 
two-storey warehouse (food processing, packaging, 
warehouse and executive offices) ; 

(b) DPA #78078 - 1070 W. 7th Ave. - erect 8 unit four- 
storey apartment building, one level underground parking 
for 16 cars; 

(c) DPA #78165 - 1730 Pendrell St. - erect 60 unit four- 
storey apartment building - underground parking for 
64 cars; 

(d) DPA #78176 - 1020 Hornby St. - erect 26 storey commercial 

and residential building, one retail, 1 restaurant, 17 office, 
7 residential, with 2 levels underground parking - fsr 5.98; 

(e) DPA #78252 - 524 Nelson St. - construct one storey retail 
bui Iding ; 

(f) DPA #78253 (Preliminary) - 1117 Hornby St. - alter and use 
existing residential hotel as restaurant (basement and main) 
and offices (2nd-4th) ; 

(g) DPA #78255 (Preliminary) - 1470 West Broadway - construct 
6 storey retail/office building - fsr 3.0; 


cont ' d 


Report to Council 

Standing committee of Council 

(h) DPA #78282 - Champlain Heights, Enclave 18 - construct 

66 dwelling unit townhouse development - height two storeys - 
(La Petite Maison Housing Co-op) ; 

(i) DPA #78333 - 958 Bute St. - add 3 storey 21 dwelling unit 
addition to existing apartment building. 

The Committee agreed that a progress report should be 
presented each month on any discussions with respect to the 
processing of the development permit application for 1020 Hornby 
Street . 


RECOMMENDED 

THAT the verbal monthly status report of major development 
permit applications be received. 

2 . Monthly Status of Rezoning Applications 

The Committee considered a memorandum dated August 16, 1977 
from the Zoning Planner forwarding the monthly status of 
rezoning applications as of July 31, 1977 (on file in the City 
Clerk ' s office) . 

The Committee requested further information on the status 
of the area study being undertaken by Mr . R. C. Mann for the 
Shaughnessy Heights Property Owners Association. Mr. R. Scobie 
agreed to report verbally at the time the next status report 
is before the Committee. 


RECOMMENDED 

THAT the monthly status report of rezoning applications be 
received . 

3. (A) Three L.I. P. Funded Programs in the Planning Department 

The Committee considered a report dated August 8, 1977 
(on file in the City Clerk's office) which the City Manager 
submitted for Information. In the report, the Director of 
Planning provides an outline of the work undertaken in the 
following three studies, funded through the Local Initiatives 
Program: 

- Central Area Pedestrian Study 

- West End Physical and Community Survey 

- The Aquatic Community Project 
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Mr, M. Kemble, Central Area Division, advised that a 
written report on the Pedestrian Study is available in the 
Planning Department for interested persons. Some of the 
conclusions of the study will emerge through other studies 
and reports i.e., "The Central Area Pedestrian Weather Pro- 
tection Report" which will be presented to the Committee 
shortly . 

Ms. B. Howard, Central Area Division, stated that the 
West End Physical and Community Survey is two studies - 
The Physical Survey has produced up-to-date information on 
buildings and some aspects of site development throughout 
the West End. The information is incomplete for 8 or 9 
of the 100 City blocks in the West End and will be completed 
in-house later in the year. The Community Survey has produced 
information that will be useful in establishing policies 
and guidelines for development in the West End. Ms. Howard 
stated that the information in these two studies is intended 
for in-house use but could be made available to interested 
persons . 

Mr. D. Hickley, Associate Director, Central Area Division, 
advises that a technical report on the Aquatic Community 
Study has been produced as well as a Summary Report (previously 
circulated - on file in the City Clerk's office) . Several 
City departments have provided useful input into the study 
and their notes have been incorporated . Further inter-depart- 
mental review is necessary before any recommendations are 
brought forward. Due to a time constraint on the funding 
program some issues have not been resolved i.e., the juris- 
dictional problem- Copies of the report were circulated 
to those who had expressed interest and to jurisdictional 

authorities who have a specific interest in the subject. 
Comments are anticipated and in approximately three months a 

further report will be prepared recommending either imple- 
mentation of the proposals or further study. 


RECOMMENDED 

THAT the report of the City Manager dated August 8, 1977 
and "The Aquatic Community" Summary Report dated July, 
1977 be received for information. 


3. (B) Paper on Floating Homes 

The Greater Vancouver Floating Homes Co-operative sub- 
mitted a brief dated August 19, 1977 (on file in the City 
Clerk's office) requesting the Committee to consider procedure 
whereby up to ten floating homes could be accommodated in the 
proposed marina at the foot of Spruce Street in Area 6, 
False Creek - 
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Mr. R. Fention presented drawings of various floating 
homes and a model of the marina indicating that the floating 
homes could be placed anywhere in the marina. He stated 
the matter of design is controlled through the normal develop- 
ment permit process. 

Mr. E. D. Sutcliffe stated that the Development Group 
was in favour of allowing ten floating homes in the marina. 
There would be controls on the development i.e., an amendment 
would have to be made to the Official Development Plan for 
False Creek requiring a Public Hearing. If the amendment 
was approved the development permit process , through the 
Development Permit Board, would control design and other 
technical requirements . 

Mr. W. Curtis, City Engineer, advises that the technical 
problems of floating homes could be resolved, but not easily. 
The more difficult problems would be administrative and 
jurisdictional ones . 

Mr. F. Bowers, City Manager, stated that the crux of 
the problem was design and the residents ' acceptability of 
floating homes. Council has decided that there will be no 
residences over the seawall. There would have to be a 
decision whether to allow elegant townhouses on the water. 
The question of jurisdiction has not been resolved with the 
National Harbours Board. 

The Committee agreed that the Director of Planning should 
report back as soon as possible as to whether or not the 
matter should be referred to Public Hearing. 


RECOMMENDED 

A. THAT the brief from the Greater Vancouver Floating 
Homes Co-operative dated August 19, 1977 be received. 

B. THAT the Director of Planning report back to the 
Committee as soon as possible on the question of 
preparing an amendment to the Official Development 
Plan for False Creek to allow floating homes, such 
amendment to be referred to Public Hearing. 

4 . city-owned land in the Camosun Bog Area 

The committee considered a report of the City Manager 
dated July 27, 1977 (copy circulated) in which the Supervisor 
of Properties responds to the following Park Board resolution 
of September 13, 1976. 

'That the Board recommends (to Council) that all 
City-owned lands west of Crown Street and north of 
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King Edward Avenue other than the eight lots that 
will be marketed in Blocks 42 and 43, District Lot 
139, including all street and lane allowances north of 
King Edward Avenue and west of Crown Street not 
needed to serve residences be turned over to the 
Provincial Government to add to the Frank Buck Memorial 
Park for a permanent public park on the condition 
that the Provincial Government similarly add Provincial 
land Block 41 to the Frank Buck Memorial Park, all the 
foregoing park lands for the purpose of establishing a 
centre for conservation and nature education for public 
use and enjoyment of the Caitiosun Bog area without 
prejudice to the ultimate jurisdiction of the park 
whether it be Provincial, Regional or City.' 

In the report the Supervisor of Properties advises that 
discussions have been held between Park Board staff, the 
Planning and Engineering Departments, and the Properties 
Division with respect to the inclusion of the Park reserve 
within the Frank Buck Memorial Park as suggested by the Pro- 
vincial Government. It is the consensus that there could 
be no objection to the concept of the development of the 
City's Park reserve with the Provincial Land for the preser- 
vation of the ecology. However, there remains the matter of: 

A. The question of whether or not the eleven lots 
(numbered 9 to 19 on Addendum C, of the City Manager's 
Report) should be marketed or included within the 
park boundaries. 

If Council determines the lots should be marketed, 
then your officials unanimously recommend that lots 
on the south side of 21st Avenue immediately adjacent 
to the three privately-owned lots, as shown on 
Addendum D, of the City Manager's Report, be sold 
rather than the creation of eleven new lots fronting 
Crown Street. 

B. The matter of relinquishing the ownership of the streets 
and lanes. 

Two alternatives are submitted for consideration: 

(i) retention of ownership of the streets and 
lanes within the park boundaries, with a 
long term lease to the Government for park 
purposes; (City Engineer's recommendation) 

(ii) closure of the streets and lanes within the 
park boundaries for conveyance to the Govern- 
ment with the abutting park reserve lands. 

These two items were submitted for the consideration of 
the committee . 

The City Manager endorsed a recommendation of the officials 
that the City advise the Provincial Government it is in favour 
of the incorporation of the city's reserved park site as 
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approved this day into the Frank Buck Memorial Park on the 
condition that the Provincially-owned lands in Block 41, 
District Lot 139, are also incorporated within the Frank 
Buck Memorial Park. 

The Committee felt that the Provincial Government should 
be approached as to its intentions for the University Endow- 
ment Lands. The Chairman requested that Aldermen Brown and 
Puil contact Provincial Government officials advising them 
of the City's proposal and requesting them to provide infor- 
mation as to their intentions for the University Endowment 
Lands . 


RECOMMENDED 

A. THAT the ten lots on the south side of 21st Avenue 
immediately adjacent to the three privately-owned 
lots (designated as Lots 9 to 18 on Addendum D of 
the City Manager's Report dated July 27, 1977 be 
marketed) . 

r> . THAT the City retain ownership of the streets and 
lanes within the park boundaries with a long term 
lease to the Provincial Government for park purposes. 

C. THAT the Provincial Government be advised the City 
is in favour of incorporating its reserved park 
site, as approved this day, to the Frank Buck 
Memorial Park on the condition that the Provincially- 
owned lands in Block 41, District Lot 139 are also 
incorporated within the Frank Buck Memorial Park. 

5 . Zoning for the Kitsilano Conversion Areas 

Committee considered a report of the city Manager dated 
August 18, 1977 (copy circulated ), in which the Director of 
Planning makes recommendations on the amendments to the Zoning 
and Development By-law which are necessary to implement the 
land use policies contained in the Kitsilano Conversion Area 
Plans . 

With respect to Conversion Area 4 the Committee noted that 
a report of the City Manager dated June 23, 1977 on Point 
Grey Road properties was to be circulated to organizations 
and interested individuals for comment and reconsideration 
in the Fall. The Director of Planning is also to report 
back in the Fall on specific proposals aimed at maintaining 
Point Grey Road property values at a level . That would enable 
the City to carry out its long range aquisition policy. 
In view of this the Committee agreed that there should be 
no rezoning of the north side of Point Grey Road from Balsam 
to Alma . 


Beport to Council 
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RECOVIMENDED 

THAT the Director of Planning be instructed to apply to 
rezone the Kitsilano Conversion Areas and adjacent apart- 
ment commercial areas; with the exception of the properties 
on the north side of Point Grey Road between Balsam and 
Alma Streets; to District Schedules not substantially 
different than the Appendices to the City Manager's Report 
dated August 18, 1977, and that the application be re- 
ferred direct to Public Hearing. 


The meeting adjourned at 3 p.m. 


4 * -« 1^' # * • 
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ON COMMUNITY SERVICES 


AUGUST 25, 1977 


A meeting of the Standing Committee of Council on Community Services 
was held on Thursday, August 25, 1977, in Committee Room No. 2, 
Third Floor, City Hall, at approximately 1:30 P.M. 


PRESENT ; Alderman Rankin, Chairman 
Alderman Bellamy 
Alderman Ford 
Alderman Gerard 

ABSENT: Alderman Marzari 

COMMITTEE CLERK: H. Dickson 


RECOMMENDATION 

1 . Insurance on Contents of Frame Rooming Houses 

The Community Services Committee, at its meeting on June 30, 
1977, heard a complaint from Mr. Julius Dietz that he was unable 
to obtain insurance for his possessions in a City-owned frame 
rooming house, and the Committee requested the Director of Finance 
to report further on whether insurance companies are providing 
adequate insurance on the contents of City-owned frame rooming 
houses . 

The Committee, on June 30, 1977, also recommended Council 
write the Provincial Superintendent of Insurance on this matter 
requesting an investigation by the Superintendent and report 
in writing to the Community Services Committee as soon as possible. 

The Committee had before it for consideration this date 
a City Manager's report dated July 25, 1977 (copy circulated) 
in which the Director of Finance provided additional informa- 
tion on the matter of insurance on the contents of frame rooming 
houses. It was noted in the report that the letter to the 
Superintendent of Insurance was withheld until the Committee had 
further considered this report. 

The complainant, Mr. J. Dietz, and the Director of Finance 
appeared before the Committee on this matter and during discus- 
sion, it was noted from the report that the primary problem is 
that insurance companies will not write theft and burglary 
insurance on contents in rooming houses, but some are prepared 
to write fire insurance. 

In order to determine the scope of the problem, the 
Properties Division had circulated questionaires to many tenants 
in City-owned buildings and at the time of writing the Manager's 
report, 140 questionaires had been distributed and 66 returned. 

It was pointed out there is not a great deal of interest 
by persons living in frame rooming houses in acquiring insurance 
but that the matter is a broad question not unique to Vancouver 
City alone. 

During discussion, the Committee was reminded by the 
Chairman that in the past, insurance companies were required 
by the Province to provide automobile insurance for all motorists 
regardless of the risk; that high risk drivers were therefore 
insured by private companies. 
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The Committee felt that a similar approach could be used to 
provide insurance on contents of frame rooming houses; that in- 
surance companies should be required to assume any higher risks 
involved in insuring contents of frame rooming houses. 

Following discussion, it was 
RECOMMENDED 

A. THAT Council provide the Superintendent of 
Insurance with the information contained in 
the City Manager's report dated July 25, 
1977, along with the considerations of the 
Committee and request the Superintendent of 
Insurance to more thoroughly investigate the 
scope of the problem and what potential 
solutions might exist, perhaps through I.C.B.C. 
and that the Superintendent of Insurance be 
requested to report in writing to the Community 
Services Committee on this matter in one month. 


B. THAT Council request the Provincial Government 
to enact legislation making it mandatory for 
insurance companies to provide insurance on 
the contents of frame rooming houses. 


2. Liquor Licenses - Vancouver East Cultural Centre, 
City Stage, York Theatre, David Y. H. Lui Theatre 
and Vancouver Jazz Society 


The Committee had before it for consideration a City Manager's 
report dated July 28, 1977 (copy circulated) in which the Director 
of Social Planning repojrted on requests from a number of theatre 
operators for liquor licenses. 

In the report, the Director of Social Planning, based on 
discussions with the General Manager of the Liquor Control and 
Licensing Branch, recommended approval of five guidelines which, 
if adopted, would permit licensing of civic sponsored and funded 
theatres . 

The Director of Social Planning also recommended that the 
City recommend three of the theatres be licensed by the Liquor 
Control and Licensing Branch. 

During discussion, the Committee noted that under the pro- 
posed guidelines, two of the applicants would not conform as they 
are private theatres. 

It was the feeling of the Committee that it could not recom- 
mend special treatment for civic sponsored and funded theatres 
while ignoring the private theatres. 

A representative of the Director of Social Planning explained 
that the Social Planning Department favoured licensing of the two 
private theatres (David Y. H. Lui Theatre and Vancouver Jazz 
Theatre) ; however, present Liquor Act Regulations do not permit 
liquor licenses for priV'ate theatres. 

It was noted during discussion that in any recommendation 
that certain theatres be licensed, the motion need not specify that 
the premises be subject to the Medical Health Officer's concurrence; 
that this is automatically done by City Health Inspectors. 


Regular Council, November 10, 1970 
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MOTIONS (cont'd) 

7. Time of Commencement: 
Council Meetings 


The following Notice was submitted by Alderman Phillips 
on November 3rd, and seconded this day by Alderman Sweeney: 

MOVED by Aid. Phillips, 
SECONDED by Aid. Sweeney, 

THAT WHEREAS Council meetings often run short of time on 
Tuesday afternoons with the result that important matters are not 
given proper consideration; 

THEREFORE BE IT RESOLVED THAT Council begin its meetings at 
9:00 A.M. rather than 9:30 A.M. 


(the motion was put and lost.) 


LOST 


ENQUIRIES AND OTHER MATTERS 


AMENDED 

--:;e page1Q.± 


Alderman Wilson - 
Parking Situation 
Surrounding P.N.E, 


referred to notices received by home 
owners in the vicinity of the P.N.E. 
advising them re contravening the Zoning 
By-law if parking is being permitted 
on front lawns or backyards of their 
property. The Alderman requested the 
Official Traffic Commission consider the 
matter with a view to permitting such 
parking . 


Alderman Hardwick - referred to an incident whereby a tenant 

Regulations re Main- was not given sufficient notice to vacate 

taining Heat and Power and the power and heat in the rented 
in Rented Premises premises was cut off. The Alderman 

enquired what action could be taken 
immediately on such an emergent situation. 

The Corporation Counsel advised he would 
look into the matter. 


Alderman Calder - advised that the Regional District was 

Waste Oil and investigating the matter of disposing of 

Inflammable Material waste oil and inflammable material and 

suggested the boilers in the building at 
720 Beatty Street might dispose of such 
material . 

His Worship agreed that the Regional 
District be so advised. 


Alderman Calder - referred to a previous enquiry and asked 

Air Pollution Control when a report would be forthcoming from 

the Fire Chief on the matter of one fire- 
man per shift at each fire hall being 
trained in air pollution control and 
becoming involved in such inspections. 


The Council adjourned at approximately 4:30 p.m. to meet at 
11:00 a.m. on Thursday, November 12, 1970. 


*** 


FOR ADOPTIOH S^E PA5E(S) 10.3.- 
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Following discussion, it was 
RECOMMENDED 

A. THAT the following guidelines, for the licensing 
of theatres in the City, be adopted: 

(a) That a license may be issued to a civic 
sponsored and funded theatre which is in 
operation for at least six months prior 
to application. 

(b) That only legitimate live performance 
spaces with seating for more than 100 
people be considered. 

(c) That prior to Council's consideration of 

a request for a liquor license, the appli- 
cant receive the approval of the Director 
of Social Planning who must validate the 
applicant's suitability. 

(d) That approved applicants agree that licenses 
are valid for evenings only, one hour before 
each performance, during intermission (each 
of 15 minutes duration) . That there be no 
post-show bar services with the exception of 
a theatre which, because of its special 
facilities and programs (such as the Vancouver 
East Cultural Centre) , may apply for a club 
license. In this case, the bar will still be 
closed to patrons and only members and guests 
may be served. 

(e) That licenses be for wine, beer and liquor 
and subject to all Liquor Control & Licensing 
Branch regulations with regard to price, etc. 
and that the facility conform to the Fire, 
Police and Health Departments' standards. 
The bar will operate in a similar manner as 
bars in civic theatres, such as the Queen 
Elizabeth and The Orpheum. 


B. THAT the following be recommended to the Liquor 
Control & Licensing Branch as City-approved can- 
didates for liquor licenses in accordance with the 
foregoing guidelines: 

Vancouver East Cultural Centre (for a club license) 
City Stage (civic theatre license) 
York Theatre (civic theatre license) 

C. THAT Council request that the Provincial Liquor Act 
be amended to permit the licensing of private 
theatres in the City of Vancouver. 


3. Fire By-law Enforcement - Seven "Core Area" Hotels 

The Community Services Committee, on May 19, 1977, took action 
on a City Manager's report in which the Fire Chief reported on 
delays by the owners of. seven downtown area buildings in complying 
with the City Fire By-law. The Committee, at that date, set time 
limits by which the owners of these hotels were required to make 
certain steps towards compliance. 


ContinuedL <* ^« 
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The Committee had before it for consideration this date, a 
City Manager's report dated August 11, 1977 (copy circulated) in 
which the Fire Chief provided information on the action taken by 
the various owners to comply with the Committee's May 19, 1977 
instructions . 

Copies of the City Manager's report had been forwarded by 
the City Clerk to the owners of these buildings who were invited 
to attend the meeting. 

Fire Warden Lieut. Fox appeared before the Committee, and in 
response to questions, advised that the owners of all seven build- 
ings are making definite progress towards compliance; that the Fire 
Department is satisfied with the progress; and that one hotel, the 
Devonshire Hotel, now complies with the Fire By-law requirements. 

Lieut. Fox, in response to the Committee, advised that since 
the writing of the report, additional progress had been made by the 
owner of the Burns Block at 18 West Hastings Street; that actual 
installation work for a sprinkler system has started at this build- 
ing since the report was written. 

Following brief discussion, it was 

RECOMMENDED 

THAT the City Manager's report dated August 11, 1977, 
on Fire By-law Enforcement - Seven "Core Area" Hotels, 
be received. 


4 . Ferrara Court 

The Community Services Committee, at its meeting on February 
24, 1977, after considering a letter from the Downtown Eastside 
Residents' Association regarding increased rents at Ferrara Court 
resulting from renovations to the building, asked the Provincial 
Government to provide rent subsidies to welfare recipients and 
persons on Mincome and Old Age pensions. 

The Committee had before it for information this date a 
memorandum dated August 17, 1977 (copy circulated) from Social 
Planner Stuart Adams on subsidies to Ferrara Court tenants. 
Attached to the memorandum was a copy of a letter from the Pro- 
vincial Minister of Municipal Affairs and Housing on the matter. 

It was noted by the Committee that the Ministry of Hximan 
Resources has not formally agreed that Section 44(1) (a) subsidies 
will be exempted from the normal requirement that additional income 
be deducted from G.A.I.N. allowances. 

A spokesman from the Downtown Eastside Residents' Association 
advised the Committee there are six tenants at Ferrara Court who 
would qualify for Section 44(1) (a) subsidies. 

Following discussion, it was 

RECOMMENDED 

THAT the City write the Department of Human Resources 
requesting that tenants receiving Section 44(1) (a) 
rent subsidies be exempted from the requirement that 
this additional income be deducted from G.A.I.N. 
allowances . 


Continued 
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5. Complaint re Condition of Residential Accommodation - 
1749 East 7th Avenue 


Mr. Shane Lord of the Downtown Eastside Residents' Associa- 
tion appeared before the Committee at the request of the Chairman 
and read to the Committee a brief listing a number of problems 
encountered by a tenant living at 1749 East 7th Avenue. 

The brief reported problems with Hydro service being dis- 
continued, oil for the stove not being supplied by the owner and 
a consequent lack of hot water, and delays by the owner in replac- 
ing a hot water tank. 

The brief advised that the building is in receivership and 
that the firm of Rose Gale & Company has taken over possession as 
receiver . 

The Committee agreed it should deal directly with this firm; 
and that the company should be told to conform, as soon as possible, 
with City by-laws. 

During discussion, the Committee requested the Director of 
Permits & Licenses to discuss this matter with Senior City Health 
Inspectors and ask the Health Inspectors to investigate the situa- 
tion immediately. 

The Committee also requested that the City write immediately 
to Rose Gale & Company requesting that it take action to conform 
with City regulations and have a hot water tank functioning properly 
at 1749 East 7th Avenue within one week. 

The Director of Permits & Licenses and the Committee Clerk 
gave an undertaking to the Committee that they would attend to 
these requests. 

6 . Noise Complaint re Hare Krishna Temple 

Committee Member Alderman Gerard advised the Committee she 
was in receipt of a complaint from a resident in the neighbourhood 
of the Hare Krishna Temple near 17th Avenue and Burrard. The 
complaint was that the occupants of the Temple are disturbing the 
peace of the neighbourhood by ringing bells as early as 5:00 A.M. 
and throughout the day on Sundays. 

Following brief discussion, it was 

RECOMMENDED 

THAT the Medical Health Officer be requested to investi- 
gate the complaint of noise at the Hare Krishna Temple 
and that charges be laid, if necessary. 


7 . Shopping Hours 

The Committee had before it for consideration a City Manager's 
report dated August 8, 1977 (copy circulated) prepared in response 
to a petition from 35 merchants in the 900 to 1200 blocks of Robson 
Street who requested permission to remain open for business beyond 
6:00 P.M. on Monday, Tuesday, Wednesday and Saturday. 

Copies of the report had been forwarded to the petitioners 
and also to the Barbers Association of B.C., Gastown Merchants 
Association, Greater Downtown Business Association - Robson Division 
and to representatives of the Japanese Tourists Businessmen's Asso- 
ciation, London Drugs and United Cigar Stores. 

V 
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Appearing before the Coiranittee on this matter were the 
Director of Permits & Licenses, a number of City businessmen 
and their representatives. 

In the City Manager's report, the Director of Permits and 
Licenses indicated the Shops Closing By-law should be amended to 
reflect economic changes which have occurred in recent years. 

The City Manager submitted for consideration the matter of 
the continuation of the existing Shops Closing By-law, the possi- 
bility of exempting certain areas of the City by Charter Amendment 
and the degree of enforcement of the by-law and the possible 
hiring of additional part-time inspectors at a cost of up to 
$15,000.00 per annum. 

Solicitor, Mr. J. Baker, appearing for the Japanese Tourists 
Businessmen's Association, presented the Committee with a brief 
dated August 24, 1977 (copy circulated) in which he advised that 
the Association he represents feels the economy of the City would 
benefit by a repeal of the Shops Closing By-law or, alternatively, 
an amendment to the By-law and to the City Charter which would 
permit his clients to remain open. 

Solicitor, Mr. D. Rae appeared on behalf of United Cigar 
Stores and Picadilly Place and presented a brief dated August 24, 
1977 (copy circulated) in which he advised that eight of his 
clients' business outlets are located in or near hotels and their 
customers are largely guests who are residing in each particular 
hotel . 

Speaking to his brief, Mr. Rae requested that these eight 
locations be exempted from the Shops Closing By-law. 

A merchant suggested to the Committee that the current by-law 
is antiquated and inconsistent and inquired why the sale of records 
is permitted after certain hours. He also pointed out sale of men': 
clothing is prohibited after certain hours but not women's clothing 
and suggested there should not be special treatment for Gastown 
merchants simply because of the Gastown area's historic status. 

The President of the Gastown Merchants Association advised 
that shops in Gastown are open because tourists have demanded they 
be open and added that Gastown is a unique area and therefore 
should continue to be treated as such. 

The operator of a small business on Robson Street suggested 
there should be consistency for all types of stores throughout the 
City. 

A spokesman for the Robson Street petitioners advised the 
Committee small shops do not compete with bigger businesses and 
that his group does not mind if the larger stores, such as Eaton's 
and The Bay, are permitted to remain open longer hours. He stated 
the Robson Street petitioners want extended hours during the 
summer months only. 

During discussion by the Committee, the Chairman pointed out 
that the Shops Closing By-law affects the hours of work for a large 
number of people, and that prior to considering a change in the 
by-law, a full hearing should be held. 

It was stated there is only a certain amount of retail 
business conducted in the City and the question is how long a time 
period this business is going to be spread over. 

Continued . • . 
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The Chairman inquired whether the existing by-law could be 
amended to accommodate the request of the representative of United 
Cigar Stores. The Director of Permits & Licenses replied the by- 
law could be amended but that this would not relieve the City from 
the difficulties it now faces in enforcing the by-law (enforcement 
is carried out on a complaint only basis) . 

The Committee was in general agreement that a full hearing 
should be held and that prior to any such hearing, there should be 
a further report from the Director of Permits & Licenses on the 
inconsistencies in the present by-law and on the submissions and 
comments made on the subject at today's meeting. The Chairman 
recognized that preparation of such a report might take consider- 
able time. 

Following discussion, it was 

RECOMMENDED 

A. THAT the Director of Legal Services prepare the 
following amendments to the Shops Closing By-law 
to reflect economic changes which have occurred 
pertaining to the following items: 

i) Amend Section 2(8) and 4(1) to increase the 
allowable selling price for electrical 
appliances and photographic equipment from 
$10.00 to $40.00. 

ii) Amend Section 4(1) to indicate that hardware 
items up to a selling price of $75.00 and 
watches up to a selling price of $40.00 may 
be sold. 

B. THAT the existing Shops Closing By-law, with the 
foregoing minor amendments, be continued. 

C. THAT the Director of Permits & Licenses prepare 
a detailed report outlining anomalies in the 
Shops Closing By-law and commenting on the pro- 
posals and suggestions considered this date by 
the Community Services Committee. 


During discussion of Clause 7, Alderman Bellamy left the 
meeting. 

RECOMMENDATION AND CONSIDERATION 

8 . Civic Grant Requests for Social Services - Summer Quarter 

The Committee had before it for consideration a City Manager's 
report dated August 11, 1977 (copy circulated) in which the Director 
of Social Planning reported on fourteen grant requests totalling 
$121,358.00 and recommended grants to ten organizations totalling 
$61,365.00. 


(♦Amended figures as reported verbally by Social Planning to the 
Community Services Committee.) 
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Net cost to the City, if the Director of Social Planning 's 
recommendations were approved, would be $37,161.00 after approved 
Canada Assistance Plan recovery, or $34,850.00, if all C.A.P. 
applications are approved. 

Representatives of the Social Planning Department reviewed 
the fourteen applications individually and elaborated on the 
Department's recommendations for each application. 

During consideration of Family Services of Greater Vancouver's 
grant request of $13,314.00, a member of the Committee advised 
that the Vancouver Resources Board and/or the Grandview-Woodland 
Area Community Resources Board may have some funds available to 
contribute toward the service. 

The Committee agreed that Social Planning should discuss 
funding of Family Services of Greater Vancouver with the Grandview- 
Woodland Community Resources Board. 

The Committee noted that Vancouver City Council, at its 
meeting on April 5, 1977, deferred a motion that $3,450.00 be 
granted to Catholic Community Services (The Door Is Open) pending 
the outcome of a further appeal by Catholic Community Services to 
the Vancouver Resources Board and/or the Department of Human 
Resources. The Vancouver Resources Board has withdrawn its fund- 
ing for 1977 to this organization and the Catholic Community 
Services re-applied to the City with a new grant application of 
$12,000.00, but the Director of Social Planning recommended that 
no grant be made on the new application. 

Therefore, the deferred motion from Council's meeting of 
April 5, 1977, is before Council at this time. 


Following discussion, it was 


RECOMMENDED 


A. THAT Council approve nine civic grants for Social 
Services in the amount of $49,715.00 as follows: 


Canadian Wheelchair Sport Association, 

B.C. Division $ 3,795.00 
Social Planning and Review Council 

of B.C. 6,360.00 

The Kettle Friendship Society 11,841.00 
Cedar Cottage Neighbourhood Services 

(Portuguese Worker) 8,435.00 

Rape Relief 4,122.00 

ASK Friendship Centre 4,937.00 

Vancouver Life Skills 7,125.00 

Lower Mainland Stroke Association 500.00 

South Hill Sports Association 2,600.00 


subject to any terms or conditions set out by the 
Director of Social Planning in Appendix "A" of the 
City Manager's report dated August 11, 1977. 
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The Committee took no action on the following grant 
applications : 


B. THAT the Director of Social Planning prepare 
for the City Council meeting of September 13, 
1977, a supplementary report on the application 
of Family Services of Greater Vancouver for a civic 
civic grant. 


Submitted for CONSIDERATION is the recommendation of the 
Director of Social Planning that $11,650.00 be granted to Family 
Services of Greater Vancouver (see Page 2, Appendix "A" of the 
City Manager's report dated August 11, 1977). 


The meeting adjourned at approximately 3:35 P.M. 


B. C. Federation of Women 


(Transition House Conference) 
Burnaby Halfway Lodge Society 
Catholic Community Services 

(The Door Is Open) 
Family Place 


$ 3,370.00 
10,000.00 


12,000.00 
4,000.00 
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STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


AUGUST 25, 1977 


A meeting of the Standing Coitunittee of Council on Finance and 
Administration was held in the No. 3 Conunittee Room, Third Floor, 
City Hall on Thursday, August 25, 1977, at approximately 3:30 p.m. 


PRESENT: Alderman Brown, Chairman 
Alderman Gerard 
Alderman Gibson 
Alderman Puil 

ABSENT : Mayor Volrich 

Alderman Marzari 

CLERK : G. Barden 


CONSIDERATION 


1. Maintenance Cost for Special Street Lighting 
in Gastown 


On June 16, 1977 the Finance Committee, when considering a 
Manager's Report dated May 17, 1977 (on file in the City Clerk's 
Office) on this matter, recommended that alternative methods of street 
lighting be examined to come up with a less costly decorative light- 
ing that would meet the City's safety requirements for lighting. The 
Committee considered a Manager's Report dated July 21, 1977 (copy 
circulated) wherein the City Engineer reported that several alternative 
systems were examined but none could meet both requirements of being 
less costly and the Gastown Historic Area Planning Committee's wishes 
to maintain the same nine-ball fixtures similar to those on Water 
Street. 

The City Engineer reported that mercury vapour lamps could be 
used in lieu of incandescent. The installation costs for the mercury 
vapour lamps would be increased from $216,800 to $256,000 but the 
energy saving and longer life of lamps would reduce the operating 
costs by 40%. It was pointed out, however, that the operating costs 
will still be four times the cost for standard lights and Council 
direction is necessary for the extra on-going maintenance and energy 
costs of the special lighting. 

The City Engineer noted that special lighting costs are generally 
paid by abutting property owners. Beautif ication schemes have been 
the exceptions with 2/3 paid by property owners and 1/3 by the City. 
On two schemes the City paid all the costs, however, there are no 
beautif ication funds. The Gastown Historic Area Planning Committee 
felt that the property owners would pay for the cost of installing 
mercury vapour lamps if the City would pay the on-going maintenance 
costs . 

On May 17, 1977 the following three basic alternatives were 
submitted to the Committee for consideration: 

(a) Paid by the City at large. 

(b) Shared equally between the City and the assessed owners, or 

(c) Paid by the assessed owners abutting the projects. 


cont'd 
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The three alternatives were resubmitted to the Committee for 
consideration based on a total project cost of $256,000 for instal- 
lation of mercury vapour lights. 

During discussion by the Committee the view was expressed that 
the City should pick up on-going maintenance costs to give con- 
tinuity to the beautif ication of the area. Alternatively, the view 
was expressed that the merchants in the area would be the ones to 
benefit from the project and they should pay the on-going maintenance 
costs. Following further discussion a motion was put which resulted 
in a tie vote and is therefore submitted to Council for CONSIDERATION. 


THAT the on-going maintenance costs be borne by the 
City at large provided abutting property owners pay 
installation costs for mercury vapour lamps. 


RECOMMENDATION 


2 . 'Quarterly Review' and 'Urban Reader' 

The Committee considered a Manager's Report dated August 17, 
1977 (copy circulated) wherein the Director of Planning and Director 
of Social Planning reported that a notification of the availability 
of 'Quarterly Review' and 'Urban Reader' was included in the 

brochure mailed out with the property tax bills in May 1977. Council 

3qu3Sted a report back on a number of requests received for copies 
-n September 1977, a decision on whether or not the booklets would 
be distributed free of charge to be made at that time. 

Results were reported by the Director of Planning and Director 
of Social Planning as follows with the recommendation that the two 
booklets continue to be made available free of charge: 

" 'Quarterly Review' 

There were 938 persons outside City Hall on the mailing list for the 'Quarterly 
Review' in April 1977, prior to the tax notice being distrilxited. By the end of 
July 1977, there were 1,114 persons on the mailing list, an increase of 176. How- 
ever, only 20 of the persons requesting to be put on the mailing list or requesting 
a sample copy could be identified as responding to the tax notice. The Department 
normally receives in excess of 100 new requests to be put on the mailing list 
between issues so it appears that only a very minimal increase in subscribers, 
probably less than 50, has resulted from the tax brochure (even though 135,000 
brochures were distributed). 

The current cost of printing and mailing copies of the 'Quarterly Review' to sub- 
scribers averages about 35t an issue. Since the number of additional requests for 
the 'Quarterly Review' has not been significantly affected by the tax notice, no 
additional budget for printing and distributing the 'Review' is required. " 

" 'Urban Reader' 

There were 5,997 copies of the 'Urban Reader' mailed out in April 1977, compared 
with 6,322 copies in July, a growth of about 100 per month. 'Urban Reader' staff 
have no evidence of subscriptions received from people who saw the magazine mentioned 
in the tax notice. As usual, most subscriptions came in on 'Urban Reader' coupons, 
and there is no means of comparing growth in local distribution. " 


cont'd 
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Following discussion it was 
RECOMMENDED 

THAT the booklets be made available free of charge 
on the condition that for both magazines the subscriber 
lists are culled annually by requiring a response from 
readers for continuing their subscription. 


3. Britannia Community Services Centre Society 
- Staffing 

The Committee considered a Manager's Report dated August 17, 
1977 (copy circulated) , a report from the Administrative Analyst 
dated August 17, 1977 and a brief from the Britannia Community 
Services Centre Society dated May 12, 1977 (both previously circu- 
lated with the agenda and now on file in the City Clerk's Office) 
on the Society's request for funding for additional staffing at an 
annual recurring cost of $61,250 as follows: 


Part-time Cashiers - Rink and Pool $ 5,020 

Cashiers - Raquetball 5,000 

Vacation Relief 1,920 

Sick Relief 1,080 

Statutory Holiday coverage (over-time) 3,220 

Permanent Accounting Clerk 11,250 

'"'^T^tinuation of part-time "Host Staff" 9,750 

Part-time Telephone Operators 2,180 

"ermanent Clerk Stenographer II (2) 21,830 


TOTAL . . . . . . . . . . $ 61,250 


The Society also distributed a further report at the meeting 
commenting on the Manager's and the Administrative Analyst's reports 
stating their two over-riding concerns in the reports are: 

1. The decision-making options presented to you do not 
include the Society's complete submission to the 
City of May 10th; 

2. Adoption of either option "a" or option "b" of the 
City Manager would result in a net reduction of 
services to the Strathcona and Grandview-Woodland 
communities amounting to closure of the Centre for 
at least two days a week. 

The Administrative Analyst advised that the balance of their 
submission relates to employees of the Park Board and will be reported 
on through the Superintendent of Parks at a future meeting. In 
reviewing the Society's operation the Administrative Analyst noted 
that wbile the work load is high in some areas (secretarial and 
accounting) it is quite low in others (pool cashier and activity 
coordinator) . He further observed that the level of services being 
provided in the reception/telephone answering function is extremely 
high and recommended a reduction as part of a general realignment of 
office workload. 

The Committee discussed the requested staffing increase and 
noted it would constitute a 34% increase in the level of service at 
the Centre. Although Britannia has a slightly different concept 
from a community centre, costs for services provided are already 


The foregoing are Minutes of the Regular Council 
meeting dated November 10, 1970. 
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double the cost of services provided at community centres. The 
Committee was sympathetic with the Society's request but because 
of limited resources felt that only additional expenditures required 
to maintain the level of services now provided should be approved. 

The City Manager suggested that the Committee consider the 
whole process of establishing and reviewing details of the budget 
for operation of the centre. The present system results in con- 
tinued arguments before the Committee over budget details with little 
control over the level of services. He suggested that the Committee 
might renegotiate the agreement with the Society on lines similar to 
those of the agreement with the Museums and Planetarium Association 
to provide them with a lump sum budget with an annual escalation 
clause and with reasonable autonomy of operation within that budget. 

The Director of Finance was opposed to renegotiating the agree- 
ment and felt Council should not lose control over activities that 
it funds. 

Following further discussion of the Society's requests, it was 
RECOMMENDED 

(A) Cashiers 

(i) THAT a separate raquetball cashier not be retained. 

(ii) THAT the part-time Cashier hours for the Rink and 
Pool be increased by 8 68 hours per year to a total 
of 2428 hours per year at a net cost of approxi- 
mately $1,000 per year. 

(iii) THAT the classifications and resulting pay scales 
of all Cashier positions be subject to classifi- 
cation review by the Director of Personnel Services. 

(B) Statutory Holidays 

(i) THAT funding in the amount of $1,830 including 
fringe benefits be included in the Society's 
budget to fund 2 Cashier-Clerk-Typists and 1 
Activity Coordinator for 8 statutory holidays 
per year (the pro-rated costs for 1977 being 
$64 if the rink and pool are closed on Christmas 
Day and Boxing Day.) 

(ii) THAT the part-time Society employees not be com- 
pensated on statutory holidays or other days 
when they are not actively employed. 

(iii) THAT the classification of Cashier-Clerk-Typist 
positions be subject to the approval of the 
Director of Personnel Services. 

(iv) THAT additional telephone coverage not be approved 
for statutory holidays. 

(C) Accounting Clerk 

THAT an additional Accounting Clerk be authorised at 
an annual cost of approximately $11,250 per year. 
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(D) Telephone Operators/Stenographic Help 

(i) THAT an additional permanent Clerk Typist II be 
added to the Society's staff complement; to be 
partially funded from the 20 hours per week of 
part-time assistance presently included in the 
Britannia budget for a net increase in City 
costs of approximately $4,700 per year (pro-rated 
in 1977 to approximately $1500.) 

(ii) THAT the switchboard be operated an average of 
7 hours per week; preselected stations being 
utilized in the "off-hours" with the telephone 
being listed accordingly; a recorded message 
being transmitted on their "main trunk" until 
new directories are printed. 

(iii) THAT the pagers being used by the Activity 

Coordinators be changed from "tone-pagers" to 
"voice-pagers" . 

(iv) THAT funding for all approved positions be at 

the first step; classification to be subject to 
approval of the Director of Personnel Services. 

Vacation and Sick Relief 

THAT greater pay for acting in a higher capacity during 
vacations and illness be approved at an approximate 
annual cost of $3,000. 

Community Host/Actit-jty Coordinator 

THAT the Activity Coordinator function be extended 
from 7 hours to 98 hours per week at an approximate 
annual cost of $9,750. 

THAT City staff explore with the Britannia Community 
Services Centre Society Executive the possibility of 
a new agreement on a lump sum basis. 

The Committee ' s recommendations would result in a total 
additional annual cost of $31,450. 


(G) 

NOTE: 


4. Implications of Reduced Density - 
Phase 2, Area 6, False Creek 

The Committee could not consider this item due to time restric- 
tions resulting from previous commitments at 6:00 p.m. It was noted 
that the Standing Committee of Council on Planning and Development 
will be meeting on September 8 at 4:00 p.m. to consider a False 
Creek matter and it was 

RECOMMENDED 

THAT this matter be referred to the meeting of the 
Standing Committee of Council on Planning and Development 
on September 8 with members of the Finance Committee being 
invited to attend. 


The meeting adjourned at 5:40 p.m. 


******* 


FOR CO'JHCiL ACTIOM SEE PAGEfS) 
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A meeting of the Standing Committee of Council on Transportation 
was held on Thursday, August 25, 1977, at approximately 3:30 p.m. 
in the No. 1 Committee Room, Third Floor, City Hall. 


PRESENT: 


ABSENT: 

COMMITTEE CLERK; 


Alderman D. 
Alderman M. 
Alderman M. 
Alderman H. 


Bellamy, Chairman 
Ford 

Harcourt 
Rankin 


Alderman W. Kennedy (Leave of Absence) 
J. Thomas 


The Minutes of the meeting of August 11, 1977, and the Joint 
Meeting of the Transportation and Planning and Development 
Committees of August 11, 1977, were adopted. 


RECOMMENDATION ; 

1 . Cassiar/Cambridge Loop 

On July 22, 1976, the City Engineer in a report to the 
Standing Committee on Planning and Development outlined three possible 
-rlutions, including construction of a loop, to alleviate the traffic 
situation on Cassiar Street at the Second Narrows Bridge and the 
^ j>nt: luing problem of sou_iibound traffic turning left off Cassiar 
Street to the local streets between the bridge and Hastings Street. 
Council, on August 10, 1976, approved the following recommendations 
of the Planning and Development Committee: 

— THAT the City Engineer discuss the question of earth 
fill vs. structure with the PNE and work out the details 
relative to the provision of the required right-of-way. 

THAT the PNE be requested to grant permission to the 
Department of Highways to carry out the necessary surveys/ 
soil testing, etc., at the proposed loop location. 

— THAT the City Engineer report back when appropriate, 
relative to the right-of-way provision, maintenance, 
responsibilities, etc. 

A further recommendation that construction of a Cassiar/Cambridge 
Loop be approved in principle with design and capital cost up to 
$200,000, to be paid for by the Provincial Government, was deferred 
pending a report back from the City Engineer and the PNE. 

In a Manager's Report dated August 16, 1977, (circulated) the 
City Engineer reported on discussions that have taken place with the 
PNE and the procedure agreed to by the PNE to permit the construction 
of a loop at Cassiar and Cambridge Streets. The City Engineer noted 
the full PNE Board would consider the matter on September 14, 1977; 
however the Executive and Finance Committees of the PNE concurred 
with the report and requested the City and Province proceed as soon 
as possible with the next step in accordance with the following 
recommendations : 

(A) The PNE/City lease relative to this land be revised so that 
the land for the loop reverts to City control; 

(B) The City make the necessary land available to the Provincial 
Government (but retain the land in City ownership) for 
construction of the left-turn loop; 
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(C) The City pave the parking lot north of Wall Street at 
an estimated cost of $65,000 (cost-sharing discussions 
will continue with the Provincial Government) ; 

(D) The City assist the PNE on construction costs of the 
parking lot eventually to be provided on Blocks 13, 24, 
and 31 when the land becomes available for this purpose. 
Estimated costs for this work are $165,000 (1977 dollars) 
and cost-sharing with the Provincial Government is a 
possibility; 

(E) Acquisition of remaining properties on Blocks 24 and 42 
be left to the PNE to pursue as in the past; 

(F) The City Engineer be instructed to negotiate with the 
Provincial Government on the cost-sharing for the 
$65,000 and $165,000 expenditures noted above. 

Addressing the Committee, the City Engineer referred to concerns 
noted by the Director of Finance and suggested approval of 
Recommendations C and D should be subject to Recommendation F and 
satisfactory resolution of negotiations with the Provincial 
Government which would be reported back to the Committee. 

With the aid of a film taken from the Cambridge Street overpass 
during morning rush-hour on Cassiar, the City Engineer illustrated 
the traffic back-up problems created by motorists from the North 
Shore turning left on to side streets between the Bridge and 
Hastings Street. A loop at Cassiar/Cambridge Streets would give east- 
j^uuau traffic direct access to the Cambridge Street overpass and 
ov>viate the need for left turns across Cassiar. 

r E.E. Readshaw, Director of Design and Surveys, Ministry 
■^^ H 1 /ays and Public Works, outlined the Provincial Government's 
support for the loop and commitment to finance construction costs. 
He warned however, the proposal, while offering a worthwhile, cost 
effective scheme, was only a partial solution to a much bigger 
problem outlined in the Manager's Report. 

Following discussion, it was 

RECOMMENDED , 

A. THAT the PNE/City lease relative to land situated 
on the easterly portion of Block 6 required for a 
left-turn loop be revised so that the land for the 
loop reverts to City control. 

B. THAT the City make the necessary land available to 
the Provincial Government (but retain the land in 
City ownership) for construction of the left-turn 
loop. 

C. THAT acquisition of remaining properties on Blocks 
24 and 42 be left to the PNE to pursue as in the 
past. 

D. THAT contingent upon the City Engineer negotiating 
with the Provincial Government a cost-sharing 
agreement satisfactory to the Council on the 
expenditures, the following recommendations also be 
approved : 

i) The City pave the parking lot north of 

Wall Street at an estimated cost of $65,000; 
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ii) The City assist the PNE in construction costs 
of the parking lot eventually to be provided 
on Blocks 13, 24, and 31 when the land becomes 
available for this purpose. Estimated costs 
for this work are $165,000 (1977 dollars). 


2 . Late Night Transit Services 

Consideration was given to a Manager's Report dated August 16, 

1977, in which the City Engineer commented on a B.C. Hydro proposal 

to revise the late night "Owl" transit service which was introduced 
four years ago. 

In a communication dated July 21, 1977, (circulated), B.C. 
Hydro noted a recent evaluation of the services indicated a number 
of bus routes had failed to generate significant levels of patronage. 
Several routes - Arbutus, Knight, Nanaimo, Powell, Stanley Park 
and Fourth - regularly carried one passenger or less on trips 
leaving downtown after 1:10 a.m. and return trips on these routes 
handled virtually no riders. Continuation of the present service 
levels could not be justified in light of rapidly escalating costs 
and therefore it was proposed to introduce a revised service on 
October 28, 1977. 

The City Engineer advised he had considered the planned revisions 
axiu concurred with B.C. Hydro's comments and proposal. 

y J. McLewin, Traffic Division and Mr. D. Walker, B.C. Hydro 
Ti 1 irtation Division, reviewed with the Committee the schedule 
ch=n^es outlined in B.C. Hydro's letter of July 21, 1977, and it 
was pointed out the new network of "Owl" routings would provide 
transit service from downtown to within one-half mile of all points 
within the City, except for South-West Marine Drive and parts of the 
south-east sector (Champlain Heights/Killarney ) . 

Grandview-Woodland N.I. P. Committee representative, Mr. D. 
Stone, addressed the Committee and expressed concern that the 
elimination of the Knight Street route after 1:10 a.m. would leave 
shift workers in the Grandview-Woodland area without public 
transportation to and from their jobs. 

Responding to questions from the Committee Mr. Walker advised 
the revised service would result in operating cost savings of 
$30.00 an hour per vehicle, or approximately $1,200 per night. 
Hydro's philosophy was geared to the provision of bus service where 
there was a need. The routes being discontinued carried one 
passenger or less in the early morning hours with some routes showing 
no utilization at all. 

Referring to Hydro's future plans, Mr. Walker stated new 
services were being studied for the False Creek Industrial Area, 
First Avenue and 25th Avenue (Crosstown) . Long-term studies included 
an articulated service for Broadway, light-rapid-transit for the 
Central Park Line, and a revised Hastings service continuing past 
Kootenay Loop, through Burnaby. 

It was 

RECOMMENDED , 

THAT the City Manager's Report dated August 16, 
1977, be received for information. 
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3. Pedestrian Actuated Signal: 
Skeena and Hastings Streets 

City Council on June 14, 1977, when considering a report of 
the Committee meeting of May 26, 1977, instructed the City Engineer 
to investigate and report back on the feasibility of moving the 
pedestrian actuated signal from Skeena and Hastings Streets to the 
intersection of Kootenay and Hastings Streets. 

Before the Committee for consideration was a Manager's Report 
dated August 15, 1977, (circulated) wherein the City Engineer 
reported on a prior investigation of the pedestrian crossing 
situation which disclosed Skeena/Hastings was on a school collector 
route and the Police School Patrol Squad was strongly opposed to 
any move to relocate the traffic signal. Therefore, the relocation 
suggestion was not considered feasible. The City Engineer concluded 
the marked crosswalk and overhead illuminated signs planned for 
Kootenay/Hastings would give clear positive warning to motorists of 
the presence of pedestrians. 

During discussion the Chairman commented the traffic signal 
at Skeena/Hastings would serve a major function with the planned 
opening of an international hamburger chain outlet on property 
presently operated as a retail food store on the south side of 
Hastings Street. 

It was 

RECOMMENDED , 

THAT the Manager's Report dated August 15, 1977, 
he received for information. 


The meeting adjourned at approximately 4:20 p.m. 
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A meeting of the Standing Committee of Council on Planning 
and Development was held in the No. 1 Committee Room, Third Floor, 
City Hall, on Thursday, September 8, 1977 at approximately 4 p.m. 


PRESENT 


Alderman Harcourt, Chairman 
Alderman Brown 
Alderman Gibson 
Alderman Puil 


ABSENT 


Alderman Kennedy (Leave of Absence) 


ALSO PRESENT: 


Alderman Ford 
Alderman Gerard 
Alderman Marzari 


CLERK TO THE 
COMMITTEE 


M. L. Cross 


RECOMMENDATION 

1 . Community Facilities, Phase 2, Area 6, False Creek 

A report of the City Manager dated September 6, 1977 
(copy circulated) was distributed at the meeting. Council 
on July 12, 1977 requested that the Committee discuss with 
the Park Board and the Development Consultant the centrali- 
zation of community recreation facilities for Phase 2. The 
Development Consultant was to report on a suitable location 
for the facility including details on capital and operating 
costs of the facility. 

The City Manager advised that arising from a series 
of meetings between the Development Group, Finance and Social 
Planning Departments, and the Park Board it was generally 
agreed : 

a) that a centralized facility is desirable. 

b) that the centralized facility should be approximately 
10,000 sq. ft. in area, will cost approximately 
$650,000 in capital funds, will require approximately 
$15,000 per month for operating costs (including 
amortization of the capital costs) and should be 
located in Lot 4, adjacent to the Central Plaza. 

c) that the desirable and most readily available source 
of funding the capital costs is from public funds 
with no additions to the front-end costs. Operating 
costs would be funded through the Park Board with 

no additional levy on the residents . 


cont ' d 
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No consensus has been reached on: 

a) how to provide capital funds. 

b) whether the facility should be constructed immediartely . 

c) whether the centralized facility would take the place 
of or be in addition to the proposed decentralized 
spaces throughout Phase 2 . 

The City Manager stated that the following recommendations 
were acceptable to the parties involved: 


1) That a site for a centralized community facility of about 
10,000 square feet be reserved in Lot 4, adjacent to the 
Central Plaza. 

2) That such a centre be constructed after occupation of some of 
the housing units, to take into account the desires of the 
residents and to allow financing to be assembled." 

3) That the capital costs (estimated to be in the order of 
$650,000) be financed from Municipal Incentive Grants, Pro- 
vincial Recreational grants and from future Supplemental 
Capital Budgets. 

4) That reasonable operating expenses be funded through the 
Parks Board budget. 

5) That sponsors of individual enclaves be consulted about 
whether or not decentralized community spaces are needed in 
addition to the proposed centralized facility. If such 
decentralized facilities are provided, all capital and operating 
costs would be charged to the individual enclaves. 

The question of Municipal Incentive Grants was discussed 
and Mr. P. Leckie, Director of Finance, advised that Municipal 
Incentive Grant funds earmarked for Phase 2 would have to be 
used for Phase 2 but the City will be receiving other Municipal 
Incentive Grants that are non-False Creek and non-Champlain 
Heights that could be used to help finance a community re- 
creation facility. This would be a legitimate use of Municipal 
Incentive Grant funds . 

Several of the members of Council present felt that the 
community recreation facility should not be constructed until 
some of the housing is built. The site should be reserved 
but the views of the residents in Phase 1 and the Fairview 
Slopes, as well as those going into Areas lOA and B should 
be canvassed to determine the demand for a community recre- 
ation facility. After sponsors are chosen for Phase 2 they 
should be asked for their input on what facilities should be 
provided . 
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(V-3) 


Some members of Council also felt that the facility 
should be located in a separate building. Mr. Sutcliffe 
advised that three locations had been discussed - a building 
on Alder Bay, space on the ground floor of the building pro- 
posed for Lot 4, and a building for Anderson Street. Alder 
Bay was not chosen because of its close proximity to the 
seawall. The Anderson Street location has been proposed 
for indoor sports facilities but 10,000 sq . ft. of community 
recreation facilities could be provided although the location 
doesn't lend itself to becoming a focal point for residents. 
The ground floor of Lot 4 was chosen as it opens onto the 
Central Plaza, the focal point of Phase 2 development. It 
was recommended that day-care for 20 children be located in 
Lot 4 adjacent to the centralized cottununity facility. Mr. 
Sutcliffe advised that the building on Lot 4 will be designed 
so that if the community recreation facility is not constructed 
immediately the space will be utilized for residential pur- 
poses. When it is decided to go ahead with the community 
recreation facility residential leases will be cancelled 
and the space will be converted for recreational facilities. 
In any event, some of the financing for the community 
facility will have to be provided at the time the building 
on Lot 4 is constructed. A member of Council stated that 
it would not seem reasonable to put residential above com- 
munity facilities. Perhaps the community recreation facility 
should be located in the three storey portion of the building 
where there would be no residential above. 

The Committee discussed who the community residential 
facility was designed to serve. The Chairman estimated that 
it would serve the following residents: 

2200 Phase 1 

1300 Phase 2 

1500 Areas lOA and B 

1300 Fairview Slopes 

In reply as to the amount of money that might be avail- 
able Mr. Leckie estimated $200,000 from Provincial R ecreational 
Grants, $200,000 from non-False Creek and non-Champlain Heights 
Municipal Incentive Grants with the remainder of approximately 
$250,000 coming from future supplementary capital budgets. 
He also stated that if council is firmly in favour of the 
centralized facility it is possible to firm up funding by 
recommending that Council earmark the money from the 1978 
supplementary capital funds. There should be no problem in 
this case as the 1977 Council will be alocating funds for 
the 1978 supplementary capital budget. After considerable 
discussion the Committee: 

RECOMMENDED: 

A) THAT a site for a centralized community facility 
of about 10,000 square feet be reserved. 


cont 
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B) THAT such a centre be constructed after occupation 
of some of the housing units, to take into account 
the desires of the residents and to allow financing 
to be assembled. 

C) THAT the capital costs (estimated to be in the order 
of $650,000) be financed from Municipal Incentive 
Grants, Provincial Recreational Grants and from future 
Supplemental Capital Budgets, utilization of such 
capital costs to be the subject of a report from 

the Director of Finance. 

D) THAT reasonable operating expenses be funded through 
the Parks Board budget . 

E) THAT sponsors of individual enclaves be consulted 
about whether or not decentralized community spaces 
are needed in addition to the proposed centralized 
facility. If such decentralized facilities are pro- 
vided, all capital and operating costs would be 
charged to the individual enclaves. 


During discussion of the above matter the Chairman re- 
quested direction as to whether the members of Council would 
like to hear a presentation from Mr. H. Burke. The Council 
members present indicated that Mr. Burke had appeared before 
Council previously and unanimously agreed that he not be 
heard . 


2. Implications of Reduced Density, Phase 2, Area 6, False 
Creek 


The Committee considered a report of the City Manager 
dated July 22, 1977 on file in the City Clerk's office, which 
was referred by the Finance Committee on August 25th to the 
next meeting of the Planning and Development Committee. 

Council on July 12th passed the following motion: 

"That the Director of Finance and Development Consul- 
tant report on the financial implications of reducing 
the density of development in Phase 2, Area 6, False 
Creek to provide more open space . " 
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NOViiMBER 6th , 1970 


WORKS & UTILITY MATTKRS 


CITY ENGINEER'S REPORT 


1. Lane West of Oak Street North of 12th Avenue and 
Lot B of Lots 11 to 13. Block 395. D.L. 526 

"The owner of Lot B of Lots 11 to 13, Block 395, D.L. 526, 
has made application to lease a portion of the unopened 12 foot lane 
west of Oak Street north of 12th Avenue. 

Secondary access is required to Lot B in order that a proposed 
development may comply with the Zoning and Development By-Law in 
respect to off-street loading and parking requirements. 

I recommend that the 12 foot lane abutting Lots A and B of 
Lots 11 to 13, Block 395, D.L. 526, be closed and stopped up and 
leased to the owner of Lot B subject to the following conditions J- 

a) The term to be 10 years for the nominal sum of $1.00 subject 
to 6 months' notice of cancellation if required for 
municipal purposes} 

b) The right to construct and maintain utilities in the lease 
area to be reserved; 

c ) The lease area to be used for access purposes to Lot B only 
and no buildings to be constructed upon it; 

d ) The lease area to be developed to grades approved by the 
City Engineer; 

©) The applicant to provide storm drainage for the lease area 
and assume liability for the lane development and any 
flooding of adjacent premises that may occur; 

f ) An agreement satisfactory to the Cori)oration Counsel ,nd 
City Engineer." 

Your Board RECOMMENDS that the foregoing be approved. 

2. Water Main Replacement Prior to Paving in 1971 

"The following water main replacement is required prior to paving 
scheduled for Spring, 1971 1 

Water Main Project 1011 

Cordova Street from Gore Avenue to Heatley Avenue (4- blocks) 
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When requested to comment on the financial implications 
of reducing the density Mr. P. Leckie, Director of Finance 
indicated that a further subsidy in Phase 2 would not create 
a cash flow problem but would represent an economic problem 
and decision. He requested the Committee to give this matter 
the same attention as if it were a cash flow problem. 

The City is borrowing four million dollars from Central 
Mortgage and Housing Corporation for Phase 2 and must pay 
this money back . 

Mr. E. D. Sutcliffe, False Creek Development Consultant, 
advised that the development plan which was presented to 
Council on July 12th balanced recovery of front-end expenses 
and af f ordability of individual units. If a decision is 
made to have fewer units there would be higher housing 
costs or less than full return of the City's front-end ex- 
penses . 

Eight different options were provided, reducing the 
density from 600 dwelling units to 500 and to 400 dwelling 
units. The impact on City subsidies, land lease value, 
operating costs of dwellings and average annual incomes 
for each of the eight options is as follows: 


Increase in Costs Per Dwelling Average 

Number of Size of Additional Land Lease Operating Change in 

Dwel 1 ings Park Recovery Subs idy Value Costs/Month Annual 

Inocfne* ' 


a) 500 5.1 6,800,000 Nil $1,900 $15.00 $655 

b) 500 5.1 5,870,000 933,500 Nil Nil Nil 

c) 500 6.'»3 6,800,000 Nil $2,200 $17.^0 $760 
(d) 500 6.i»3 5,870,000 1,090,000 Nil Nil Nil 

a) ^»00 5.1 6,800,000 Nil $'t,750 $37.60 $1,6'»0 

b) kOO 5.1 3,733,200 1,866,800 Nil Nil Nil 

c) itOO 7.76 6,800,000 Nil $5,500 $'»3.50 $1,900 
(d) kOO 7.76 3,733,200 2,180,000 Nil Nil Nil 

Assumes 27-5^ of income may be spent on housing. 

As an example if the westerly enclave of one acre con- 
taining 88 market dwelling units was eliminated, the cost 
to the City of developing the one acre of land as park and 
receiving no return would be 1.1 million dollars. if the 
westerly enclave was deleted the proposed use for the other 
enclaves would be changed; one of them would have to be market. 
Mr. Leckie stated that Council has instructed its officials 
to recover costs through land lease rents. If you delete 
some of the housing the City is not going to get back its 
investment. If you don't recover the costs we are subsidizing 
even further i.e., 1.1 million dollars for park that would 
not be a destination park but one that would be for the 
benefit of the residents of Phase 2. The fact that the City 
is not trying to recover full market enables the City to 
have non-market housing in False Creek. 
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Clause #2 continued : 

If you subsidize another acre for park you are in effect s^- 
sidizing the residents. Further subsidy on the residents ait 
Phase 2 through an increase in land lease rents, will threaten 
both market and non-market housing. 

The Director of Finance was questioned as to what the 
City's costs would be if Phase 2 were abandoned. Mr. Lecki'S. 
was unable to provide the necessary figures as the costs 
would be dependent upon a number of variables i.e., would 
the land be developed as park; however, he advised that thsr 
out of pocket costs so far for Phase 2 are 2 to 3 million 
dollars. In answer to a question as to what the costs to 
the City would be if only the easterly portion is developed.,. 
Mr. Leckie advised that before these figures are known the 
City Engineer would have to completely reassess servicing 
costs . 

RECOMMENDED: 

THAT the report of the City Manager dated July 22, 197/7 
be received for information. 


The meeting adjourned at approximately 6:10 p.m. 


* * *• ■§■*•« .* 



CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 


A Regular Meeting of the Council of the '"'ity of Varicouver 
was held on Tuesday, September 27, 1977, in the Council Chamber, 
commencing at 2:00 p.m. 


PRESENT : Mayor Volrich 

Aldermen Bellajny, B^ovm, Ford, Gerard, 
Gibson, Harcourt, Kennedy, 
Puil and Rankin. 

ABSENT: Alderman Marzari 


CLERK TO THE COUNCIL: R. Henry 


PRAYER 

The proceedings in the Council Chamber were opened with prayer, 
offered by the Civic Chaplain, Father James Comey of Holy Rosary 
Cathedral, Vancouver. 


ACKNOWLEDGMENT 

The Mayor acknowledged the presence in the Council Chamber of 
students from the Employment Orientation for Women Class at 

aver Community College, under the direction of their instructor, 
Mrs. Joan Burnett. 


'IN CAMERA' MEETING 


The Council was advised that there were matters to be 
considered 'In Camera' later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Gibson 
SECONDED by Aid. Ford 

THAT the Minutes of the Regular Council Meeting of September 
13, 1977, with the exception of the 'In Camera' portion, be adopted. 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Bellamy 
SECONDED by Aid. Gibson 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Volrich in the Chair. 

- CARRIED UNANIMOUSLY 
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DELEGATIONS 


1 . Burrard-Arbutus Connector 

Council, on September 13, 1911, deferred a motion by Alderman 
Puil concerning the Burrard-Arbutus Connector, pending the hearing 
of requested delegations. 

Before hearing the delegations the City Engineer, Mr. Curtis 
and Mr. Wallace (a member of his Department) gave a summary of 
the history of the proposed Connector , circulated a Fact Sheet 
which also gave background, traffic conaitio.nc and listed the 
properties involved. 

Delegations were then heard as follows: 

Mr. G. F. Moul - Kitsilano Ratepayers' Association - (brief filed) 
urging that the City retain control of the properties involved, as 
he was of the opinion the Connector will be built in the near future. 

Ms. Jane Rittenhouse - Kitsilano Citizens Planning Committee - 
referred to the various organizations in the area who are opposed 
to a Connector. Ms. Rittenhouse also filed a letter from the 
Kitsilano House Neighbourhood Services urging Council to vote 
against the re-activation of the Connector. 

Ms. Ada George - Kitsilano Citizens Planning Committee - also 
referred to groups who had originally opposed the the Connector and 
urged Council not to approve it. 

Dr. Clay - on behalf of Cedar Crescent residents - supported Alderman 
Pu-il's proposal as no alternative was contemplated in the near future. 

'^r. a anePtion raised, the City Engineer advised that it was 

^J ^ > onstruct two light rapid transit lines in the present 
I , r outlined on his Fact Sheet. 

After further consideration, discussion, and with the agreement 
of Council, Alderman Puil amended his or±ginal motion and, it was 


MOVED by Aid. Puil 

THAT WHEREAS the Burrard-Arbutus Connector may offer a future 
solution to the transit problems extending from Burrard Bridge to 
Point Grey, Kitsilano and Shaughnessy areas; 

AND WHEREAS none of the property acquired for the physical 
right-of-way of the Connector has been disposed of; 

THEREFORE BE IT RESOLVED THAT the City leave future transit 
options open by not disposing of the properties required for 
the Arbutus Connector: 

AND FURTHER THAT the City withdraw its offer to the G.V.R.D. 
to lease a portion of the aforementioned land for housing purposes. 

- LOST 

(Aid. Brown, Ford, Gibson, Harcourt, Rankin and 
the Mayor opposed) 

MOVED by Aid. Brown 

THAT the Standing Committee on Transportion study requirements 
for light rapid transit on the Arbutus line. 


- CARRIED UNANIMOUSLY 
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2 . Late Night Transit Service 

Council on September 13, 1977, deferred consideration of a 
report from the Standing Committee on Transportation dated August 
25, 1977 on Late Night Transit Service, pending the hearing of 
requested delegations. 

The following were heard this day: 

Ms. Jean Swanson - Downtown Eastside Residents Association - 
(brief filed) opposing both late-night .^'nd daytime transit cuts. 

Mr. Jim Daley - Amalgamated Transit Union - (brief filed) expressing 
the negative effects the transit cuts would have on the general 
public and detailing the routes affected. 

Mr. Sol Jackson - Mr. Bruce Yorke - representing the Committee of 
Progressive Electors - objecting to both late-night and daytime 
cutbacks and requesting a decision on the traffic rearrangements 
on Robson Street be postponed to permit the people affected to 
study and comment. 

Mr. LJi^vd Ingram - Canadian Union of Postal Workers - objecting 
to the cuts in late-night service as it affects postal workers on 
shift work, demanding that transit service be maintained at its 
present level. 


RE r GN I TION - MR. TOM McDONALD 

At this point in the proceedings Council recognized Mr. Tom 

' ' ""h-^ rman of the Board of Variance who was formally honoured 
L anted the Freedom of the City. Mr, McDonald was 
■ V. ith an illuminated scroll, a gold Freeman's badge and 

d 1 ree Parking plaque. His Worship cited the many achievements 
gained by Mr. McDonald in the field of Planning, and congratulatory 
telegrams were read. 

Following Mr. McDonald's response, Mrs. McDonald was presented 
with a bouquet of flowers by Alderman Brown on behalf of Council. 


The Council recessed at 4.00 p.m., and following 
an 'In Camera' meeting in the Mayor's office, 
reconvened in the Council Chamber at 4.50 p.m., 
with the same Members present, to hear the 
remaining delegations on Late Night Transit Service. 

Late Night Transit Service (Cont'd) 

Ms. Leslie Jackson - on behalf of Langara Student Society - 
(brief filed) suggested bus service should be increased and 
improved, not decreased, and if the service was improved, the 
organization would work to promote the use of transit. 

Ms. Sarah Diamond - Women Against Rape - opposing any cut-backs 
in late-night transit and its affect on the safety of women in 
particular . 
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Late Night Transit Service (Cont'd) 

Mr. Lyon and Mr. Walker - representing B.C. Hydro, at the 
request of the Mavor, gave details of, and reasons for, the proposed 
cutbacks in service, indicated that although some cutbacks were 
proposed during the daytime, they were minimdl , and apologised for 
not advising the Transportation Committee of these cuts. 


MOVED by Aid. Harcourt 

THAT B.C. Hydro be advised that th. Council strongly protests 
the proposed cuts in transit service; 

FURTHER THAT the Transportation Committee reauest the Minister of 
Municipal Affairs & Housing, the Minister of Eni^gy, Transportation 
and Communications and B.C. Hydro officials to meet with the Committee 
with the object of increasing the transit service and its efficiency 
in the Cityj 

AND FURTHER THAT in the meantime, the B.C. Hydro be requested 
not to implement the transit cuts proposed for October 28, 1977. 

- CARRIED UNANIMOUSLY 


CITY .m;\m aGER'S report 

B. Ci.p.-if^a Workp Programs - 

nrprt 7^ r^^i "i cations - Police Dept. 

m ' ' i lk — 

MOVFD by Aid. Brown 

THAT th<^ rncommendat.i ons of tho City ?lanagor ,. as contained 
,,, , ... I -j^/..rt I be approved. 

- CARRIFD UNANIMOUSLY 


rnfiMTTT-.TTr.A'T'TOT>jf. or pf'^itil.ns 


B.C. Beefeater Band 
Grant Request. 


The Council noted a letter dated September 26, 1977 from 
the B.C. Beefeater Band, requesting financial assistance to enable 

it to represent Vancouver at Grey Cup in Montreal on November 
27, 1977. The Provincial Government had approved $15,000 to 
the group which will be increased to $20,000 if additional support 
is provided by the City. Following a brief presentation in 
support of the grant request by Mr. Olsen, representing the band 
and Mr. Jones, representing B.C. Lions, it was 

MOVED by Aid. Bellamy 

THAT a grant of $5,000 to the B.C. Beefeater Band be approved 
for the purpose outlined in its letter. to natch an additional 
grant of $5,000 promised by the Provincial Government. 

- CARRIED BY THE 
(Aid. Brown opposed) REQUIRED MAJORITY 


The Council recessed at 5.50 p.m. to reconvene 
following the Public Hearing, which commences 
at 7.30 p.m. 
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The Council reconvened at 9.55 p.m. following 
the Public Hearing, with Mayor Volrich in the 
Chair and the same Members present. 


UNFINISHED BUSINESS 


Expropriation for Burrard Street 
Widening - 2065 Burrard Street 

Council, on September 13, 1977, deferred for further information 
an item in a Manager's report oaled September 9, 197 7, regarding 
expropriation of 2065 Burrard for the pjrnoce nf street widening. 

The Council noted a letter dated September 15, 1977, from the 
Director of Legal Services providing the informs , ion requested on 
this expropriation. 

MOVED by Aid. Puil 

THAT the recommendation of the City Manager, as contained in his 
report dated September 9, 1977, (Property Matters) be approved. 

- CARRIED UNANIMOUSLY 


COMMUNICATIONS OR PETITIONS 


Request to use "Vancouver" 

J V, m ; +. T o 


noted a letter, dated September 7, 1977, from the 
V. ^ouver-City Digest" requesting permission use the word 
'Vancouver' in the organization's title. i he group is required 
to become a Registered Company in order to qualify for funding 
under Canada Works and wish to use the title "Vancouver-City Digest" 

MOVED by Aid. Brown 

THAT the foregoing request of the Vancouver-City Digest be 
granted . 

- CARRIED UNANIMOUSLY 


"Oh I Calcutta! " 

Communications from the Polish-Canadian Women's Federation 
and several individuals were noted asking to appear as delegations 
on the matter of Alderman Gerard's motion on the stage play 
"Oh: Calcutta!". 

MOVED by Aid. Gerard 

THAT the delegation requests be granted and the proposed motion 
on the matter be deferred pending the hearing of these delegations. 


- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIONS (Cont'd) 


Appointment of Civic Chaplains 

MOVED by Aid. Gerard 

THAT, as recommended by the Mayor in his letter dated 
September 2, 1977, the following be appointed as Civic Chaplains 
for the period shown: 

October - Rev. Roy D. Bell - Pastor, First Baptist 

Church, Vancouver. 

November - Rev. Allon E. Hornby - Pastor, Broadway 

Pentecostal Tabernacle, Vancouver. 

December - Rev. Ernest D. Eldridge - Pastor, St. Matthias 

Anglican Church, Vancouver. 


- CARRIED UNANIMOUSLY 


Use of Sound Truck in the City . 

In a letter dated September 23, 197/, the Telecommunications 
Workers Union requested permission to operate a sound truck within 
the City limits during the hours of 10.00 a.m. and 9.00 p.m. on 
Friday, September 30, 1977 and October 1, 1977. The purpose of 
the request is to publicize the current labour dispute between 
the union and the B.C. Telephone Company. 

MOVED by Aid. Rankin 

THAT the request of the Telecommunications Workers Union, as 
contained in its letter of September 23, 1977, be approved, but that 
' ' cT>--.Tic^ i-->-nck not be operated during the morning and afternoon 
rush hours. 

- LOST (tie-vote) 
1. ijellamy. Ford, Kennedy, Puil and the Mayor opposed) 


Heritage Conservation Act - 
King George High School 


At the last meeting of Council the Director of Legal Services 
was instructed to submit an amending by-law to designate the King 
George High School as a Class 'A' Heritage Structure. However, 
the Provincial Government proclaimed a new Heritage Conservation 
Act on September 22, 1977 which necessitates new procedures in 
designating any building. 

The Council was reminded that a Demolition Permit application 
has been filed for the building. 

A letter from the Heritage Advisory Committee, dated September 
26, 1977 was noted, advising that the Committee continues to 
recommend the designation of King George School and further 
recommends that an independent study be carried out. A letter dated 
September 26, 1977 was also received from the Vancouver City Planning 
Commission supporting the recommendations of the Director of Planning 
dated September 6, 1977, that the building be designated as a 
Heritage Structure. 

MOVED by Aid. Harcourt 

THAT a formal motion be submitted later this day which will have 
the effect of delaying the issuance of the Demolition Permit for 
an initial period of thirty days from this date. 

- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PBTITIOMS (Cont'd]^ 

King George School (Cont'd) 

MOVED by Aid. Harcourt 

THAT the Director of Legal Services report in detail on the 
requirements of the new Heritage Conservation Act. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Harcourt 

THAT the letters from the Heritage Advisory Committee and 
the Vancouver City Planning Commission be received. 

- CARRIED UNANIMOUSLY 


CITY MANAGER'S & OTHER REPORTS (Cont'd) 


A. MAIJAGER'S GENERAL REPORT 
SEPTEMBER 23, 19 7 7 

Works & Utility Matters 
(September 23, 1977) 

The Council considered this report which contains seven 
clauses identified as follows: 

CI. 1: Closure of Portion of Lane South of 10th 
Avenue West of Ash Street 

Watc - -in Installation - ]97"' Capital Budget 
Cl. 3: Construction of Sewer Extensions on N.W. 

Marine Drive West of Blanca Street 
. 4 Reconstruction of Old Sewers - Lane West of 

Eraser between 18th and 19th Avenue:.; i^iundas 

between Garden Drive and Nanaimo; Knight from 

Lane South of 21st to 23rd ;^''eiiues 
Cl. 5: Local Improvements - Subsequent Procedure 
Cl. 6: Lane North cf Water Street - Right-of-way Agreement 

Canadian Pacific Ltd. 
Cl. 7: Tender - Tandem Axle Truck Chassis 


Clauses 1 - 4 (inclusive) 
and 6 and 7 . 


MOVED by Aid. Puil 

THAT the recommendations of the City Manager, as contained in 
clauses, 1, 2, 3, 4, 6 and 7, be approved. 

- CARRIED UNANIMOUSLY 


Clause 5 

This clause was withdrawn to be considered following the 
Court of Revision on October 4, 1977. 
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Building & Planning Matters 
(September 23, 1977) 

The Council considered this report which contains seven 
clauses identified as follows: 


CI. 1: Strata Title Application - Conversion 

1116 West 11th Avenue 
CI. 2: Riley P-rk P. Appropriation - Riley Park 

Recreation Complex Improvements - Hiring of 

Consultant for Preliminary 'Dztlqr 
CI. 3: Amendment to Schedule B Zoning & Development 

By-law No. 3575 - Required Parking Spaces 
CI. 4: Mt. Pleasant N.I. P. Boulevard Trees 
CI. 5: Mt. Pleasant N.I. P. Appropriation - Kivan 

Boys' and Girls' Club 
CI. 6: Rezoning - 2615 Ash Street 

CI. 7: Rezoning - S/W Corner East 29th Avenue and 
Prince Albert Street 


Clauses 1-4 (inclusive) 

MOVED by Aid. Rankin 

THAT the recommendations of the 
clauses 1 2, 3 and 4 be approved. 


City Manager, as contained in 

- CARRIED UNANIMOUSLY 


Mount Pleasant N.I. P. Appropriation - 
Kivan Boys' and Girls' Club 

1. a. Rankin 

I J AT che recommendation of the City Manager, as contained 
'.n this clause, be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 


Clauses 6 & 7 

MOVED by Aid. Kennedy 

TJJAT the recommendations of the City Manager, as contained 
in clauses 6 and 7 of this report, be approved. 

- CARRIED UNANIMOUSLY 


Finance Matters 
(September 23, 1977) 

The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Employee Newspaper 

CI. 2: Metric Conversion - Police Vehicles 

CI. 3: Investment Matters (Various Funds) August 1977 


Employee Newspaper 
(Clause 1) 

MOVED by Aid. Rankin 

THAT the recommendation of the City Manager, as contained in 
this clause, be approved. 

- CARRIED 

(Aid. Puil opposed) 


Board of Administration, November 6^11, 19'70 , . <, . (WORKS) 


"Paving of this street was approved by Council following a 
Court of Revision on July lA, 1970. 

The estimated cost of Project 1011 is $26,000 and funds are 
available in the 1970 Water Capital Budget, 'Provision for 
Unspecified 1971 Prior to Paving Projects', Account Code 126/7903. 

I RECOMMEND that the water main be replaced on the above named stre 
and that $26,000 be appropriated from Account Code 126/7903, 'Provision 
for Unspecified 1971 Prior to Paving Projects'." 


Your Board RECOMMENDS that the foregoing be approved. 


RECOMMENDATIONS : 

3. Tender No. 41-70-7 
Refuse Containers 

The City Engineer and Purchasing Agent report as follows: 

"Tenders for the above were opened by your Board on 
October 13, 1970, and referred to the City Engineer and 
Purchasing Agent for report. Four bids were received; 
a tabulation is attached, showing prices including sales 
tax were applicable. Local content is not considered 
since all steel is supplied from outside the province and 
all suppliers will fabricate locally. 

Funds for this purchase were authorized by Council on 
September 8, 1970. Twenty-one 1 yard, seventy-seven 2 
yard, and one hundred 3 yard containers are required. 

As well as the direct costs of labour and materials, the 
City's bid prices include a portion of the fixed overhead 
costs associated with the Shops-Garage operation at Manitoba 
Yard. This overhead, which covers building maintenance, 
security, lighting, supervision, stores costs, etc., must 
be paid for whether or not the City builds these containers. 
If the City does not do this work, other users of the Shops- 
Garage facility will pay a higher proportion of the Shops- 
Garage overhead and the City will pay more dollars 'out of 
pocket' for the containers required. 

The construction of containers can be a stabilizing mechan- 
ism which reduces disruption and increases general efficiency 
of City shops. If present conditions continue, at least 
one man will be laid off if the City does not build these 
containers . 

On the two previous tenders for containers awarded to the 
City, the actual cost of the work was over $5,800 less 
than the City's bid price. This saving is refunded to 
General City Revenues; if the work had been done outside, 
the City would have lost this amount . 

The City is second low bid overall. The total City bid 
price exceeds the low bidder's total price by only $417.72 
(Approx. 1%), The fixed overhead portion of the City's 
bid is $6,690.04. The City will be 'out of pocket' by over 
$6,200 if the bid from Dormel Enterprises is accepted. 


Cont/d . 


jl&0^aai^ C&mQ^l^ ^ - .. .. .9 


CITY MANAGER'S AND OTHER REPORTS ICont ' d) 

Metric Conversion - Police Vehicles 
(Clause 2) 


In considering this clause. Council was advised that the words 
"and fire apparatus" in the second-last paragraph do not apply 
and should be deleted. 

MOVED by Aid. Puil 

THAT the recommendation of the City Manager, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 


Investment Matters (Various Funds) 
August 1977. 

(Clause 3) 


MOVED by Aid. Puil 

THAT the recommendation of the City Manager, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 


Property Matters 
(September 23, 1977) 

The Council considered this report which contains four 
clauses identified as follows: 

Rental Review - 17' Widening Strip between Portion 
of Arbutus and Maple Streets, South of 11th Avenue 
Lease Renewal - Portion of Lane South of 40th 
Avenue between Collingwood and Dunbar 
Lease to Greater Vancouver Floating t^c-^.^ 
Co-operative (Area 6 - False CreeV 
CI. 4: Rental Review - Lease of S/E Coiner of 24th 
Avenue and Eraser Street 


Clauses 1-4 inclusive 

MOVED by Aid. Gibson 

THAT the reconimendations of the 
clauses 1, 2, 3 and 4, be approved. 


City Manager, as contained in 

- CARRIED UNANIMOUSLY 


B . Canada Works Programs - 
Grant Applications. 

For Council action on this report see page 4. 


C . Civic Theatres - Organization 

MOVED by Aid. Gibson 

THAT the recommendation of the 
this report, be approved. 


City Manager, as contained in 

- CARRIED UNANIMOUSLY 


D. Vacant Property at 2777- 
277 9 Point Grey Road 

MOVED by Aid. Puil 

THAT the recommendation of the 
this' report, be approved. 


City Manager, as contained in 

- CARRIED UNANIMOUSLY 
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' St^filMG QOmiTTMB AND OTHER mPQ&TE 

I. Report of Standing Committee 
on Community Services, 
September 15, 1977 

The Council considered this report which contains nine 
clauses identified as follows: 


Cl. 

1: 

CI. 

2 : 

Cl. 

3: 

Cl. 

4: 

Cl. 

5: 

Cl. 

6: 

Cl. 

7: 

Cl. 

8 : 

Cl. 

9 : 


Sale of Surplus City Furni 
Vancouver Co-Op Radio CFRO 
Cultural Centre; Disabled 
Liquor Permit Application 
Entertainment in Drinking 
Neighbourhood Pubs - Licen 
Parking on Residential Str 
Congo Bob's Neighbourhood 
Request for Extended Hours 
Pub, 2010 West 4th Avenue 
Lease - Mount Pleasant Chi 
Applications for Teenage D 
Development Permit Fees fo 


ture and Equipment to 
-FM; Vancouver East 
Citizens Resource Council 
- 2032-36 West 41st Avenue 
EstaDliohments 
sing Procedures 
eets in Vicinity of 
Pub, 3728 Clark Drive 
- Bimini Neighbourhood 

Id Care Centre 

iscotheques 

r Day Care Centres 


Clauses 1 to 5 and 7 and 8 

MOVED by Aid. Rankin, 

THAT Clause 1 be received for information and the recommendations 
of the Committee contained in Clauses 2, 3, 4, 5, 7 and 8 be 
approved. 

- CARRIED UNANIMOUSLY 

Request for Extended Hours - Bimini 
Neighbourhood Pub, 2010 West 4th 

■ 6 ) 


'■^■^ing consideration of this clause. Council noted a letter 

September 19, 1977, from Mr. Peter Uram appealing to Council 
^ i his request for extended hours and to give him a chance 
oiuplete a survey so that all area resident"- have a say in the 
iT^dtter. Mr. Uram also requested that Council delay its decision 
on his application for extended hours and further, if Council 
wishes, to hold a local area referendum on this matter. 

MOVED by Aid. Rankin, 

THAT the recommendation of the Committee contained in this 
Clause be approved; 

FURTHER THAT the letter dated September 19, 19 77, from Mr. 
Uram be received. 

- CARRIED UNANIMOUSLY 

Development Permit Fees for 
Day Care Centres (Clause 9) 

During discussion on this matter, reference was made to 
Council's request of June 28, 1977, that a policy report be 
prepared on grants to non-profit societies equivalent to development 
permit fees. 

MOVED by Aid. Rankin, 

THAT consideration of this clause be deferred to the Council 
meeting on October 18, 1977, at which time the requested policy 
report on grants to non-profit societies equivalent to development 
permit fees should be before Council. 

- CARRIED UNANIMOUSLY 


Keguiar Council, SepteiNbfei? 2-7 » 

STANDING COMMITTEE AND OTHER REPORTS (cont'd) 


CI. 

1: 

CI. 

2: 

CI. 

3: 

CI. 

4: 

CI. 

5: 

CI. 

6: 


II. Report of Standing Committee 
on Planning and Development, 
September 15, 1977 

The Council considered this report which contains six 
clauses identified as follows: 

Ilonthly Status of Rezoning Applications 
Additional Information to Accompany 
Rezoninc- Appli Mons 

Processing of Development Permit Applications 
Permitting Townhouses in MuiLxpl. Family Zones 
Proposed By-law Amendments 

Community Involvement in Development Permit 
Process 

Strathcona Sites C and D 

Clauses 1, 3, 4, 5 and 6 

MOVED by Aid. Harcourt, 

THAT the recommendations of the Committee contained in 
Clauses 1, 3, 4, 5 and 6 be approved. 

- CARRIED UNANIMOUSLY 

Additional Information to Accompany 
Rezoning Applications (Clause 2) 

MOVED by Aid. Harcourt, 

THAT recommendation A of the Committee contained in this 
Clause be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt, 

rT^"7\m T'^i-ominendatioi-' 'Mi) of the Committee contained in 
. (- -fci approved. 

- CARRIED 

(Aldermen Bellamy, Gerard, Kennedy and Puj.1 opposed) 

MOVED by Aid. Harcourt, 

THAT recommendation B(ii) of the Committee contained in 
this Clause be approved. 

- CARRIED 

(Aldermen Gerard, Kennedy and Puil opposed) 

MOVED by Aid. Harcourt, 

THAT recommendation C of the Committee contained in this 
Clause be approved. 

- CARRIED UNANIMOUSLY 


III. Report of Standing Committee 
on Finance & Administration, 
September 15, 1977 

The Council considered this report which contains four 
clauses identified as follows: 

Vancouver City Police Pipe Band - Grant Request 
Kitsilano Boys' Band Alumni - Grant Request 
Grandview Community Centre Health Club 
Presentation by the B.C. Assessor on the 
Effects of Bill 31 

Vancouver City Police Pipe Band 
Grant Request (Clause 1) 

MOVED by Aid. Brown, 

THAT the recommendation of the Committee contained in this 
Clause be approved. 

- CARRIED BY THE 
REQUIRED MAJORITY 
(Alderman Puil opposed) „„-4-i^ 


CI. 

1: 

CI. 

2: 

CI. 

3: 

CI. 

4: 
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STANDIMG COMMITTEE AND OTHER KEPORTS (cont'd) 

Report of Standing Committee 
on Finance & Administration, 
September 15, t97i (cont'd) 

Kitsilano Boys' Band Alumni 
Grant Request (Clause 2) 

MOVED by Aid. Brown, 

THAT the recommendation of the Committee contained in this 
Clause be approved. 

- carried unanimously and 
jy the required majority 


Grandview Community Centre 
Health Club (Clause 3) 


MOVED by Aid. Brown, 

THAT the recommendations of the Committee contained in this 
Clause be approved after amending recommendation F by adding 
"with a report back in July, 1978, on the economics of the 
operation" . 

- CARRIED UNANIMOUSLY 


Presentation by the B.C. Assessor on 
the Effects of Bill 31 (Clause 4) 


MOVED by Aid. Brown, 

THAT this Clause be received for information. 

- CARRIED UNANIMOUSLY 


Tic;pcrt of Standing Committee 
on Transportation, 
^^ntember 15, 1977 

-it- ^ ncil considered this report which cental. is three 
cia-ses identified as follows: 


Cl. 1: Charter Limousines 

CI. 2: Traffic Rearrangement on Robson Street 
Cl. 3: Nelson Street - Thurlow to Stanley Park 


Clauses 1 and 2 


MOVED by Aid. Kennedy, 

THAT the recommendations of the Committee contained in 
Clauses 1 and 2 be approved. 

- CARRIED UNANIMOUSLY 


Nelson Street - Thurlow to 
Stanley Park (Clause 3) 

During consideration of this clause. Council noted a letter 
dated September 21, 1977, from the West End Community Council 
supporting recommendations A and B of the Standing Committee 
contained in this clause. 


MOVED by Aid. Kennedy, 

THAT recommendations A, B and C of the Committee contained 
in this Clause be approved. 

- CARRIED 

(Alderman Puil opposed to recommendation 'A' ) 


Regular Counci 1 , September 27,1977 

STAMDINQ COtmiTTEE ANO OTHER REPORTS (cp?it'd) 


» i3 


V. Report of Alderman Ford re Meeting 
with Health Minister McClelland on 
Long Term Care, 

September 26, 1977 

MOVED by Aid. Ford, 

THAT this report be received for information. 

- CARRIED UNANIMOUSLY 

G.V.R.D. Matters 

There were no comments with respect to G.V.R.D. matters 
insofar as the Regional District meeting for September 28, 1977, 
is concerned. 


C0MI4ITTEE OF THE WHOLE 

MOVED by Aid. Harcourt, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt, ' 
SECONDED by Aid. Rankin, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


BY-LAWS 

' ■ - .V. TO AMEND BY-LAW NO. 219 3, 
i-i ' .G THE FIRE BY-LAW (Good Working 
r ter of Fire Safety Equipment) 

MOVED by Aid. Rankin, 
SECONDED by Aid. Harcourt, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Rankin, 
SECONDED by Aid. Harcourt, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


MOTIONS 

A. Closing, Stopping Up, Conveying 

to Abutting Owner & Consolidation 
(Lane South of 6th Avenue West of 
Fir Street) 


MOVED by Aid. Rankin, 
SECONDED by Aid. Puil, 
THAT WHEREAS 

(1) The City of Vancouver is the owner of all the streets 
and lanes lying within the limits of the City of 
Vancouver ; 
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Closing, Stopping Up, Conveying to 
Abutting Owner & Consolidation 
(Lane South of 6th Avenue West of 
Fir Street) (cont'd) 


(2) The North 10 feet of Lot 14, Block 289, District Lot 
526, Plan 590 was established for lane under filing 
31715; 

(3) The said North 10 feet is no longer required for lane; 

(4) The abutting owner wishes to acquJrr the said 10 feet; 

THEREFORE BE IT RESOLVED THAT the North 10 feet of Lot 14, 
Block 289, District Lot 526, Plan 590 now lane be closed, stopped 
up and conveyed to the abutting owner and consolidated with the 
balance of said Lot 14 to form one parcel. 

- CARRIED UNANIMOUSLY 

B. Allocation of Land for Lane Purposes 
(North 10' of West h Lot 15, Block 
293, D.L. 526) 


MOVED by Aid. Rankin, 
SECONDED by Aid. Puil, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for lane purposes, the following described lands: 

North 10 feet of the West half Lot 15, Block 283, District 
Lot 526, the same as shown outlined red on plan prepared 
by G, Girardin, B.C.L.S., dated September 1, 1977, and 
marginally numbered LF 8385, a print of which is hereunto 

" ' '1 x]AS it is deemed expedient and in the public interest 
and allocate the said lands for lane purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be and the same are hereby accented and allocated for 
lane purposes, and declared to form and constitute portions of 
lane . 

- CARRIED UNANIMOUSLY 

C. Closing, Stopping Up, Conveying 
to Owner and Consolidating (Lane 
East of Eraser, North of 31st) 

MOVED by Aid. Rankin, 
SECONDED by Aid. Puil, 
THAT WHEREAS 

(1) The City of Vancouver is the owner of all the streets 
and lanes lying within the limits of the City of 
Vancouver; 

(2) The lane dedicated by the deposit of Plan 2467 lying 
to the West of Lot 44, Block 9, District Lots 391 and 
392, Plan 2467 is no longer required for lane purposes; 

(3) The owner of said Lot 44 wishes to acquire this portion 
of lane; 

THEREFORE BE IT RESOLVED THAT all that portion of lane 
dedicated by the deposit of Plan 2467 lying between the westerly 
production of the northerly limit and the southerly limit of Lot 
44, Block 9, District Lots 391 and 392 Plan 2467; the same as 
shown outlined red on plan prepared by A. Burhoe, B.C.L.S., dated 
May 24th, 1977, and marginally numbered LF 8264, a print of which 
is hereunto annexed, be closed, stopped up and conveyed to the 
owner of said Lot 44; and 

FURTHER BE IT RESOLVED THAT the lane so closed be consolidated 
with abutting lands. 

- CARRIED UNANIMOUSLY 
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MOTIONS (cqnt'dl 

1. Block 80, D.L. 541 - King 
George High School 


MOVED by Aid. Brown, 
SECONDED by Aid. Ford, 

THAT WHEREAS the building known as Kinc^ George High School 
on Block 80- District Lot 541, having possible heritage 
significance to the City of Vancouver may, in the opinion of 
Council, be altered or darraged or destroyed; 

THEREFORE BE IT RESOLVED THAT iL be ordered that for a 
period of 30 days from this date, no person saall alter, damage 
or destroy the building aforesaid. 

- CARRIED UNANIMOUSLY 

2. Oh! Calcutta: 

MOVED by Aid. Gerard, 
SECONDED by Aid. Kennedy, 

THAT WHEREAS on May 25, 2 6 and 27, 19 78, the show 
"Oh! Calcutta!" is tentatively booked into the Queen Elizabeth 
Theatre which is a Civic-owned and operated theatre; 

AND WHEREAS this will bring into our highly subsidized 
Civic theatre a show which is very strongly "sex" oriented in 
the name of entertainment; 

AND WHEREAS the show, if held, will set a precedent for 
other similar types of shows for booking into the three Civic 
theatres ; 

AND WHEREAS the show seriously challenges acceptable 
comiTiunity standards; 

AND .VHEREAS the citizens of Vancouver have a right to expect 
'.ea^, ..'liip by its Council in the matter of commuri+-:/ standards; 

THEREFORE BE IT RESOLVED THAT the Vancojver Theatres Board 
and the Theatres Manager be instructed uot to allow a booking in 
the Civic theatres for the show "Oh! Calcutta!" 

- DEFERRED 
(See Page 5) 

3. Stanley Park Seawall 

Due to the lateness of the hour. Alderman Puil suggested 
that the following motion be deferred to the next meeting of 
Council. Council so agreed. 

MOVED by Aid. Puil, 
SECONDED by Aid. Kennedy, 

THAT WHEREAS an agreement has been entered into between the 
City of Vancouver and the Devonian Group as to the widening of 
the Stanley Park seawall; 

AND WHEREAS the said agreement has not as yet been executed; 

AND WHEREAS the proposed widening of the seawall will produce 
major changes in the visual impact of this pleasant pedestrian 
walkway; 

AND WHEREAS large numbers of concerned Vancouverites and 
organizations have actively protested the proposed changes to 
the seawall; 

THEREFORE BE IT RESOLVED THAT the Devonian Group be asked 
to agree to withdraw from the said agreement; 

AND FURTHER THAT the Board of Parks and Recreation immediately 
stop all work on the widening of the seawall. 


- DEFERRED 
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ENQUIRIES AND OTHER MATTERS 


Alderman Ford - 
Administration of Social 
Services in the City of 
Vancouver 


referred to the fact that Bill 65 
abolishing the Vancouver Resources 
Board had received Third Reading 
in the House. She requested that 
Council write to the Premier to 
enquire what input the City of 
Vancouver will now have in the 
administration of social services 
in the City. 

The IIc'^T-r ■'n^icatad he will write 
to the Premier to this effect. 


The Council adjourned at approximately 10:35 p.m. 



A-1 
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MANAGER'S REPORT, SEPTEMBER 23, 


1977 


(WORKS: Al- 1) 


WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 


RECOMMENDATION 

1. Closure of Portion of the Lane South of 10th Avenue West of 
Ash Street; Block 379, D.L. 526, Plan 991 


The City Engineer reports as follows: 

"On November 29, 1976, Council approved the closure of portion of the lane 
south of 10th Avenue west of Ash Street for the Cancer Control Agency of British 
Columbia. Approximately 100 feet of lane was to be left open to serve the 
privately owned Lot B. The Cancer Control Agency has now acquired Lot B and 
has requested that the remaining portion of lane be closed. 

When Council approved the closure of the westerly portion of the lane, 
it was to be conveyed for the nominal sum of one dollar ($1.00) with the 
restriction that the closed lane be used for hospital purposes only. In 
the event that the lane is no longer used for hospital purposes, it shall 
again be dedicated for lane at no cost to the City. 

I RECOMMEND that all the lane dedicated by the deposit of Plan 991 shown 
hatched on the attached sketch be closed, stopped up, conveyed to the abutting 
owner and subdivided with the abutting lands subject to the following conditions: 

(a) The closed lane be conveyed for the nominal sum of one dollar ($1.00) with 
the restriction that the lane so conveyed be used for hospital requirements 
ily aud in the event that the lane is no longer used for hospital require- 
ments, it shall again be dedicated for lane at no cost to the City. 

tisfactory arrangements to be made for the relocation of utilities at 
no cost to the City or an easement provided to contain them. 

The City Manager RECOMMENDS that the foregoing recommendation of the City 
Engineer be approved. 

2 . Watermain Installation - 1977 Capital Budget 
The City Engineer reports as follows: 

"Watermain installations and replacements are required as follows: 


WATERWORKS PROJECT 711 


Street 


From 


To 


Pandora Street 
Ferndale Street 
Ward Street 
Horley Street 
Stamford Street 
13th Avenue 


Archimedes Street 
Ontario Street 


Victoria Drive 
Victoria Drive 
Duchess Street 
Earles Street 


Quebec Street 


Earles Street 
440 feet west 
King sway 


Lakewood Drive 

120 feet east of Semlin 


Estimated Cost $115,000. 


clause #2 ^&Bllxti^mml^t 


WATERWORKS PROJECT 712 


Street 


From 


To 


Willow Street 
Marguerite Street 
Marguerite Street 
Camosun Street 
Point Grey Road 
1st Avenue 


32nd Avenue 
37th Avenue 
40th Avenue 
16th Avenue 
Wallace Street 
Wallace Street 


33rd Avenue 
Lane South 
41st Avenue 
19th Avenue 
Dead end West 
Highbury Street 


Estimated cost: $89,000 

WATERWORKS PROJECT 715 


43rd Avenue Argyle Street 

Lane West of Main Street Hastings Street 

Broughton Street Pender Street 
6 hydrants at various locations 


Commercial Drive 
Pender Street 
100 feet south 


Estimated cost: $53,000 


All work under these projects is designed to enhance fire fighting capabilities. 
Approximately 70% consists in the replacement of old 4-inch cast iron or steel mains 
of inadequate carrying capacity and 30% consists of new installations in the vicinity 
of community services such as a school, a hospital, etc. The additional hydrants 
have been requested by the Fire Department. 

I RECOMMEND that Projects 711, 712 and 715 be approved for construction and 
that the required $115,000, $89,000 and $53,000 respectively be appropriated from 
1977 Waterworks Capital Account #128/7903, 'Uncompleted Design - Unappropriated'." 

The City Manager RECOMMENDS that the foregoing recommendation of the City 
Engineer be approved. 


3. Construction of Sewer Extensions on North West Marine Drive West of 
Blanca Street 


The City Engineer reports as follows: 

"There are currently 12 homes on the north side of Belmont Avenue between 
Blanca and the UEL boundary which are still using septic tanks. Because of local 
topography, all of these dwellings are too low to connect to the sewer on Belmont. 
The only practical way to provide sewer service for these homes is to construct 
12 sewer extensions across North West Marine Drive and the intervening strip of 
Crown Provincial land south of North West Marine to the north (lower) side of 
these 12 properties. The estimated cost of these sewer extensions is $50,000. 

I RECOMMEND that $50,000 be appropriated from Sewer Capital Account 118/7905, 
'System Upgrading - Unappropriated' for these sewer extensions and that the 
Director of Legal Services be authorized to enter into the necessary easement 
agreements with the Provincial Government." 

The City Manager RECOMMENDS that the foregoing recommendation of the City 
Engineer be approved. 


cont'd 
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Booi'd of Administration, November 6, 1970 (WORKS - 3) 


Clause 3 Cont/d . 

In view of the foregoing, the City Engineer and the 
Purchasing Agent RECOMMEND acceptance of the overall 
second low bid from the City of Vancouver since this 
provides the least real cost to the City. 

When Council has made the award, contracts will be pre- 
pared to the satisfaction of the Corporation Counsel 
and signed by your Board." 

Your Board 

RECOMMENDS the report of the above officials be approved. 

4 . Street Closure for Lions Dance 

The City Engineer reports as follows: 

"The Dart Coon Club, 116 East Pender Street, in a letter dated 
October 22, 1970, are requesting the closure of Pender Street 
between Columbia Street and Gore Avenue so that they may 
celebrate their 52nd Anniversary with a Lions Dance. 

The Proposal is that on Sunday, November 15th, at 1:30 p.m., 
Pender Street between Columbia Street and Gore Avenue be 
closed to vehicular traffic for approximately two and one 
half hours. Main Street will only be closed for a short 
period of time while the Lion crosses the intersection. 

The Hydro will re-route transit vehicles and members of the 
Police Department will be in attendance. 

Temporary parking prohibitions together with barricades will 
be required. 

It is accordingly RECOMMENDED that Pender Street between 
Carrall Street and Gore Avenue be closed to vehicular traffic 
between the hours of 1:30 p.m. to 4:00 p.m. on Sunday, November 
15th, 1970, provided that: 

(a) Costs of barricading and signing are borne by the 
applicant . 

(b) The applicant enter into an agreement, satisfactory to 
the Corporation Counsel, indemnifying the City against 
any claims that may arise from the festivities." 

Your Board RECOMMENDS the foregoing report of the City 
Engineer be adopted. 

5. Tender No. 58-70-5 
Ready Mix Concrete 

The Purchasing Agent and City Engineer report as follows: 

"Tenders for Ready Mix Concrete were opened by your Board on 
October 5, 1970, and referred to the City Engineer and 
Purchasing Agent for report. A copy of the tabulation is on 
file in the Purchasing Agent's Office. This tender is sub- 
mitted to Council because the value of the award is over 
$50,000. 

. . . Cont'd. 
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4. Reconstruction of Old Sewers: Lane West of Fraser Between 18th and 19th 
Avenues; Dundas Between Garden Drive and Nanalmo Street; Knight Street 
From L/S of 21st Avenue to 23rd Avenue. 

The City Engineer reports as follows: 

"(a) Lane West of Fraser Street 

The sewer in the lane west of Fraser Street between 18th and 19th Avenues is 
in an area of peaty soil and because of poor foundation support, this sewer has 
failed. A replacement sewer must be constructed on a pile foundation. The 
estimated cost of this work is $25,000. 

(b) Dundas Street 

In the course of making minor repairs to sewers, it has been found that the 
sewer on Dundas between Garden Drive and Nanaimo Street is in extremely poor 
condition and should be reconstructed as soon as possible. The estimated cost 
ofthis work is $20,000. 

(c) Knight Street 

The original 1977 Sewers Capital Budget submission included provision for 
reconstructing the sewer on Knight Street between 16th Avenue and the lane south 
of 21st Avenue. Investigation during the detailed design stage shows that, as a 
result of poor sewer condition, this project should be extended south to 23rd 
Avenue. 

This project was originally estimated on the basis of open trench construction. 
However, it is now proposed that this sewer be rehabilitated by using a polyethylene 
liner. Therefore, no additional funds will be required for this proposed extension 
of the Knight Street sewer reconstruction project. 

I RECOMMEND that the appropriation for Sewers Capital Account 111/6801, 
'Reconstruction of Old Sewers,' be increased by $45,000 and that all three 
sewer projects listed in this report be approved for construction. The necessary 
funds are available from Sewers Capital Account 118/7904, 'Sewer Replacement - 
Unappropriated ' . " 

The City Manager RECOMMENDS that the foregoing recommendation of the City 
Engineer be approved. 


* * * # * 


5 . 


Local Improvements - Subsequent Procedure 


The City Engineer reports as follows: 


GENERAL 


A project for a lane pavement 'by Petition 'has been advanced under the 
provisions of the Local Improvement Procedure By-law and will come before a 
Court of Revision on October 4, 1977. 


The project is identified as follows: 


Schedule 


Item 


Petition 


444-A 


1 


Lane Pavement, Local Residential 


coat 'd 


1 


CAPITAL FUNDS 

The City's share of the recommended project is available in the 1977 
Streets Capital Budget. 

RECOMMENt)ATION 

I RECOMMEND, subject to the proceedings of the Court of Revision and 
subsequent approval by Council, that the project 'by Petition' in Schedule 
444-A be undertaken". 

The City Manager RECOMMENDS that the above recommendation of the^ City 
Engineer be approved. 

6 . Lane north of Water Street 

Right-of-way Agreement - Canadian Pacific Ltd. 

The City Engineer and Director of Legal Services report as follows: 

"On July 9th, 1974, when considering the Water Street Beauti- 
fication Programme, Council agreed in principle to acquire 
from Canadian Pacific Limited a right-of-way for lane over 
the strip of land north of Water Street running east and west 
between Carrall and Richards. 

The terms of the right-of-way are now settled. The agreement 
is for 99 years commencing January 1st, 1976. The City is to 
pay a nominal $1.00 plus taxes. If it requires any portion 
of the lane for railway purposes or land redevelopment, then 
Canadian Pacific may end the agreement but only in respect 
of the portion of land required. The City is to indemnify 
Canadian Pacific against all damages and losses arising by 
virtue of the right-of-way. 

It is recommended that the right-of-way agreement with Canadian 
Pacific Limited be concluded on the terms outlined in this 
report and otherwise to the satisfaction of the Director of 
Legal Services and City Engineer." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the City Engineer and Director of Legal Services be approved. 

7 . Tender 39-77-3 - Tandem Axle Truck Chassis 

Hie City Engineer and Purchasing Agent report as follows : 

"Tenders for the above were opened on June 20, 1977 and referred to the City 
Engineer and Purchasing Agent for report. 

A working copy of the tabulation is on file in the office of the Purchasing 
Agent . 

Funds were provided from the 1977 Supplementary Capital Budget for the 
purchase of six tandem axle dump trucks. Dump trucks c/w trailers have been tried 
as an alternative and proved to be more economical. We propose to purchase 4 dump 
trucks and three trailers instead of the 6 dump trucks as provided for in the 
Supplementary Capital Budget. No additional funds will be required for this 
purchase . 


cont 'd 


eiaufl^ #7 continued; 


This Tender called prices for two items. Item 1 has been reported on to 
Council. This report deals with Item 2. 

Six bids were received. 

We RECCMIEND acceptance of the low bid to meet specifications for 4 only 
tandem axle cab and chassis from International Harvester Ltd. at a total cost ( 
$139,348.00 ($31,558 plus $2,164.00 for optional 44,000 lb. rear axle, plus 
$1,115 each for optional engine and transmission) plus 7% Provincial Sales Tax 

The City Manager RECOMMENDS that the foregoing recommendation of the City 
Engineer and Purchasing be approved. 



Manager's Report, September 23, 1977 (BUILDING: A-4 - 1) 


BUILDING AND PLANNING MATTERS 


RECOMMENDATION ; 

1. Strata Title Application - Conversion 
1116 West 11th Avenue 


The Director of Planning reports as follows: 

An application has been received from the eight (8) owner-occupiers of an 
eight suite, three storey wood-frame apartment building, at 1116 West 11th 
Avenue, Lot 9, Block 394, D.L. 526, Plan 1276, to convert the building 
from a Limited Company to Strata Title ownership. The site is 50x125' 
and zoned (RM-3) Multiple Dwelling District. (See i^pendix 'A' for site plan.) 

The applicants Marigene Apartments Limited (Incorporation No. 136230) 
per A.C. Kernfeld, Barrister and Solicitor, have submitted the following 
information; 


1. Building Plans 

2. Statements of Ownership and Occupancy 

3. Declaration of building quality from Paul S. Jagger 
P. Eng. (See Appendix 'B'). 

Further to the condition of the building, the Director of Permits and Licences 
reports as follows: 

"Inspections have been carried out to determine compliance with 
applicable City By-Laws at the above address following receipt of 
your memorandum of June 17th regarding conversion to Strata Title. 

The building is a two storey plus basement and/or lower floor, and 
is of wood frameconstruction with a stucco exterior finish. The 
following work is required to be carried out: 

BUILDING: 


1. Closing devices on the two adjacent doors leading from the 
parking area to the building must be repaired. 

2. Unlined walls in storage rooms, electrical room and large 
under-stairs closet are to be faced with appropriate material 
to give the required 3/4 hour fire separation. 

(Reference 9.10 - 10.9). 

3. Furnace room door to be equipped with an approved type latch 
set and self-closing. 

4. All suite entrance doors and doors leading off hallways are 
to be changed to 20 minute rated doors. 

5. Garbage chute doors must be equipped with self-closing devices 
or the chute completely closed off. (Reference 9.10.12.7). 

6. Exit stairways are at present not satisfactorily separated nor 
are "EXIT" signs satisfactory. Exits must be upgraded to give 
required 3/4 hour fire separation and equipped with necessary 
signs. 

NOTE 


(a) Parking provided for 4 cars only. 

(b) Building is located within 15' of the rear property line. 
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(c) Required sound separations between sections of the 
building could not be checked. 

PLUMBING AND GAS BY-LAW 

No work is required under the Plumbing and Gas By-Law. 
ELECTRICAL 

The electrical installations are satisfactory with the exception of 
the unapproved carport wiring which must be correctly installed." 

Further to the occupancy of the building, the Director of Social Planning reports 
as follows: 

'Tenants were polled by mail. No objections were received, therefore 
conditions met. Recommend approval.' 


In the absence of any objections from tenants to the proposed conversion, the 
Director of Planning with the concurrence of the Director of Permits and Licences 
and the Director of Social Planning recommends that: 

This application be approved, thereby permitting the conversion of the 
premises at 1116 West 11th Avenue to Strata Title Ownership (Eight Strata 
Lots), subject to the following conditions: 

That a Certificate of Approval (Form #10) shall not be issued 
by the Approving Officer until this building substantially 
complies with the applicable City By-Laws to the satisfaction 
of the City Building Inspector and at no cost to the City. 

The City Manager RECOMMENDS that the recommendation of the Director of 
Planning be approved. 


2. Riley Park N.I. P. Appropriation of Funds: 

Riley Park Recreation Complex Improvements - 
Hiring of Consultant for Preliminary Design 

The Director of Planning reports as follows: 

"On July 26, 1977, Council approved the Riley Park N.I. P. Concept Plan which included 
an allocation of $225,000.00 toward improvements to the Riley Park Recreation Complex. 
The Plan also calle'd for $6,000.00 of this N.I. P. allocation to be used to hire a 
consultant to develop a preliminary concept plan and cost estimates for the improve- 
ments to the Complex. The purpose of this report is to recommend the appropriation of 
funds to hire the necessary consultant. 

The total costs for improvements to the Recreation Complex have been estimated to be 
approximately $600,000.00 - $700,000.00, inclusive of fees, furnishings, etc. The 
N.I. P. allocation is proposed to be matched by funds from the Vancouver Park Board, 
the Provincial Government (via the Community Recreation Grant Program) and others. 
Conceptual designs and costs developed by a qualified architectual consultant are 
required in order to seek commitments for matching funds. The $6,000.00 allocation 
for preliminary design would represent approximately 1% of the estimated total 
I project costs which is a standard proportion of expenditure for such work for a 
project of this type and size. 

Terms of Reference for the consultant have been developed in conjunction with the 
Vancouver Park Board and are attached as Appendix I. The consultant would be 
retained by the Vancouver Park Board and would work closely with civic staff, the 
N.I.'P. Planning Committee and other local groups and residents to determine local 
needs and translate these into facility requirements within the constraints of the 
given site. Architects with experience in community recreation building 
design and construction will be considered and all submissions will be reviewed by 
the N.I. P. Planning Committee. The Vancouver Park Board will make a final selection 
of the consultant with advice and recommendation (s) from the N.I. P. Planning Committee. 
The consultant will complete the work within two months of being retained. 
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Clause 2 Cont'd 

C.M.H.C. has been advised of this proposal and concurs with the recommendation of 
funding for this project. 

The Director of Planning RECOMMENDS that Council approve an expenditure not to exceed 
$6,000.00, to be appropriated from the Riley Park N.I. P. Social & Recreational Facilities 
Budget Account 898/9412, to retain a consultant to prepare a preliminary conceptual plan 
and cost estimates for improvements to the Riley Park Recreation Complex, costs- to be 
shared as fol lows : 

C.M.H.C. $3,000.00 
Province of B.C. $1 ,500.00 
City of Vancouver $1,500.00 * 

The City Manager RECOMMENDS that the recommendation of the Director of 
Planning be approved. 


3. Ttoendment to Schedule B (Required Parking Spaces) 
Zoning and Development By-law No. 3575 

The Director of Planning reports as follows: 

" The City Engineer, in a memo dated February 2, 1977, has indicated 
that the present parking requirements outlined in Schedule B 
(Required Parking Spaces) of Zoning and Development By-Law No. 3575, 
are inadequate with regard to one or two dwelling units over 
comercial establishments and that necessary changes should be 
undertaken to correct this problem. 

Background 

p-^^yi^n ^-QQulations , asset out in Section 12 (Off-street Parking Facilities) and 
Schedule B, have changed very little since their inception in 1956. Many of the 
■ - I: -nrt'? are still valid but there are specific cases where the nature of 

. .'I- nas altered substantially and the corresponding regulations have not 
een i^Mised to reflect these changes. It is important to note that parking was 
.ot required for any one or two family dwelling until 1969 when Schedule B was 
amended to require parking for such developments. 

Changes are now required with regard to mixed commercial/residential developments. 
In 1956 when Zoning and Development By-Law No. 3575 was enacted, many proprietors 
lived in the dwelling unit located above or behind the grocery store or other 
similar use which they operated. Furthermore, many of these proprietors were 
elderly or a couple with a young family who generally could not afford automobiles, 
nor separate dwellings. Consequently, off-street parking spaces were not required 
for the residential component of these mixed use developments. 

Analysis 

Schedule B (Required Parking Spaces) still reflects the thought that off-street 
spaces are not required for developments containing one or two dwelling units 
in conjunction with commercial uses. Revision of these standards is now required 
in light of a number of significant changes since the schedule was established in 
1956. 

In recent years the Planning Department has placed an increased emphasis on 
mixed-use land development through bonus systems and more flexible zoning 
schedules. The situation where simply proprietors live above their businesses 
is, however, decreasing. At the same time, the automobile has become important 
for uses beyond the journey to work and now appears financially accessible to 
the majority of income and age groups. 

The result of these factors is inadequate parking in small mixed-use developments 
and consequently, a variety of complaints to the City Engineering Department. 
Residents who live above stores or offices complain when on-street parking is 
removed or restricted for traffic reasons. This often leaves the resident 
without a place to park since on-site parking was not provided. Nearby residential 
streets provide convenient off-street parking with little regulation but this 
irritates local residents who cannot find on-street parking in front of their own 
homes. The City Engineering Department has received complaints from these home 
owners as wel 1 . 

- - --^ ' ^ -- — — ^- — - 


Clfiuse 3 Cont'd 


A situation which is occurring, and which the Planning Department would also like 
to guard against, is the simultaneous development of structures on four or five 
adjacent commercial lots, each with mixed commercial and residential uses. Eight 
to ten residential units could be developed in such a manner, with no parking 
requirement for the residential portion. This is highly advantageous to the 
developer of the property but may have serious effects on the surrounding 
neighbourhood. A two lot example of such a development has taken place at the 
south-east corner of Cormiercial Drive and Parker Street. 


In order to avoid this situation and correct the parking congestion created 
by these developments, the Planning Department recommends that Schedule B 
(Required Parking Spaces) of Zoning and Development By-law No. 3575 be amended. 

In conclusion, the Director of Planning notes that a complete study of parking 
requirements is required, especially with reference to required numbers and 
size. Such a study is lengthy and cannot be undertaken until next year. This 
proposed amendment is however considered necessary at this time in order to 
correct an evident problem of inadequacy. 


RECOMMENDATION: The Director of Planning recommends that the following 

recommendation be received and the whole matter be 
referred to a Public Hearing. 

That the Director of Planning be instructed to make application 
to amend Schedule B (Required Parking Spaces) of Zoning and 
Development By-Law No. 3575, whereby Section (1), Clause (4) 
be amended by deleting the word "three" and inserting instead 
the word "one". " 


T,., C;.j Munagey RECOMMENDS thatthe foregoing recor.mendation of the Director of 
Planning be approved. 


4. Mt. Pleasant N.I. P. Boulevard Trees 
The Director of Planning reports as follows: 

"On September 28, 1976 Council approved the Mt. Pleasant N.I. P. 
Concept Plan which contains a funding allocation of $100,000 
to install boulevard trees on local streets following completion 
of N.I. P. subsidized curbs on unimproved blocks in the Mt. 
Pleasant N.I. P. Triangle. 

At the July 26, 1977 Court of Revision, Council gave approval to curb 
and pave 45 local residential blocks in 1977 in the Mt. Pleasant 
N.I. P. Triangle, and approved an appropriation of $174,668 N.I. P. 
funds toward this work. 

The purpose of this report is to recommend appropriation of N.I. P. 
funds to cover the cost of 1977 boulevard tree planting following 
installation of curbs. Normal ly , boulevard trees are installed as 
funds permit. In the case of Mt. Pleasant N.I. P., without supple^ 
mentary funds, the large size of the N.I. P. subsidized curbing 
program would cause considerable delay in planting boulevard trees. 

The Park Board estimates that 535 trees {^h inch diameter) are 
required following installation of the 1977 curbs. The estimated 
project cost is $50,000. 

On August 23, 1977 Council gave approval for 'Street Tree Planting - 
Vancouver Kingsway' to be submitted under Priority No. I for a 
1977-78 Canada Works project, providing N.I. P. funds can be used for 
the City's share of this project. For the Mt. Pleasant N.I. P. 
area this means $28,522 N.I. P. funds as the City's share. Should 
the Canada Works application not be approved, Mt. Pleasant N.I. P. 
funds are available to cover the full $50,000 estimate to provide 
these trees. 


cont'd . . • 
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The Park Board has agreed to undertake this project in the N.I. P. 
Triangle during the 1977 Fall/Winter planting season. The Park 
Board has agreed to cover any additional costs over and above the 
$50,000 project estimate for initial installation if Canada Works 
IS not approved. 

The ongoing maintenance costs are estimated to be $3,210 ((? $6/tree) 
per year which would be included in the 1978 budget request of the 
Park Board. 


C.M.H.C. has concurred with this project. 

Cost sharing of the recommended $28,522 N.I. P. appropriation would 
conform to the standard N.I. P. streets and utilities formula, namely: 

Federal 25.0% $ 7,130.50 

Provincial 12.5% 3,565.25 

City 62.5% 17,826.25 

TOTAL $28,522.00 


The Director of Planning recommends: 


A. THAT Council approve a maximum of $28,522 to be appropriated 
from the Mt. Pleasant N.I. P. Services/Utilities account 
#896-9217 (as per the above cost sharing formula) toward 

the City's share of the above-noted Canada Works project 
to install boulevard trees on newly curbed local streets in 
the Mt. Pleasant N.I. P. area. 

B. THAT if the above-noted Canada Works project is not approved 

H' ^he Federal government, Council approve a maxtmum of $50,000 
to b3 appropriated from the Mt. Pleasant N.I. P. Services/Utilities 
ccount #896-9217 to install boulevard trees on newly curbed local 
streets in the Mt. Pleasant N.I. P. area" 


The City Manager RECOMMENDS the foregoing recommendations of the 
Director of Planning be approved. 


5. Mt. Pleasant N.I. P. - Appropriation of Funds 
for Kivan Boys' and Girls' Club 


The Director of Planning reports as follows: 

"On September 28, 1976 Council approved the Mt. Pleasant N.I. P. 
Concept Plan which includes a funding allocation of $250,000 
for construction of a new Kivan Boys' and Girls' Club. The 
Concept Plan also explains that this amount would be in the 
form of a capital grant to the Boys' and Girls' Clubs of 
Greater Vancouver to build the Club on City-owned land. The 
additional cash, materials and services necessary to build 
and equip the new Kivan would be raised by the Boys' and Girls' 
Clubs organization. 

On July 26, 1977 Council approved a number of recommendations 
to implement the Kivan project. (See Appendix I listing these 
recommendati ons . ) 

As one of these recommendations (Recommendation 6) Council 
agreed by seven affirmative votes to appropriate $250,000 
Mt. Pleasant N.I. P. funds for construction of the new Kivan 
Club. However, this recommendation did not include the words 
'as a capital grant' and therefore it was not pointed out to 
Council that eight affirmative votes are required for approval. 
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Therefore, the purpose of this report is to clarify that the 
appropriation of N.I. P. funds for Kiyan is in the form of a 
capital grant and to seek re-'approval of the recommended 
appropriation by the required minimum of eight votes. 

C.M.H.C. has concurred with this project based on the N.I. P. 
funding formula for facilities not owned by the municipality: 
Federal share 28.55%, Provincial share 14.28% and City share 
57.1%. C.M.H.C. is further satisfied that their required con- 
ditions will be met; ie. that the owner and operator is incor- 
porated as a non-profit organization and that the facility will 
be accessible and available to the neighbourhood. 

The Council action of July 26, 1977 also approves lease of the 
City-owned 12th/St. Catherines site to the Boys' and Girls' Clubs 
at a nominal rent (Recommendation 2) and authorizes City staff 
to enter into lease negotiations with the Boys' and Girls' Clubs 
for the site and report bfick (Recommendation 7). The recommended 
terms of the lease will stipulate that after a certain period 
of time, the building will become the property of the City, and 
can then be leased back to the Boys' and Girls' Clubs if desired. 
This is similar to the terms of the lease for the Fraserview Unit, 
another Boys' and Girls' Clubs building on City land. 

RECOMMENDATION: 

The Director of Planning recommends: 

THAT Council approve appropriation of $250,000 N.I. P. funds as 
a capital grant to the Boys' and Girls' Clubs of Greater VancBtfver, 
for construction of a new Kivan Boys' and Girls' Club, the expen- 
ri-?*..v.o to he cost shared as follows: 

Federal (28.55%) $ 71 ,428.26 

Provincial (14.28%) 35,714.13 

City (57.1%) 142.857.61 

TOTAL $250,000.00 " 

The City Manager RECOMMENDS that the recommendation of the Director 
of Planning be approved. 


6. Rezonlng Application: 
2615 Ash Street 


The Director of Planning reports as follows: 

"An application has been received on August 2, 1977, from 
Mr. Don Erb on behalf of the Cancer Control Agency of 
B.C. whereby 2615 Ash Street, Lot B of 9 and 10, Block 379, 
D.L. 526, be rezoned from RM-3A Multiple Dwelling District 
to CD-I Comprehensive Development District for the purposes 
of: 

'bringing this lot Into conformance with the surrounding 
CD-I property owned by the Cancer Control Agency and to 
allow for a 7,000 square foot addition to the existing 
buildings. ' 

Site Description 

The site Is located on the west side of Ash Street between West 10th and 
11th Avenues. The lot has a frontage along Ash Street of 62.5 feet and a 
depth of 100 feet for a total area of 6,250 square feet. The site is 
presently developed with a 2k storey plus basement multiple conversion 
dwelling which will be vacant by the end of September 1977. 
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Clause 6 

The lands Immediately surrounding the site on the north, west and south are 
zoned CD-I Comprehensive Development District and form part of the Vancouver 
General Hospital (V.G.H.) CD-I "precinct". The two blocks bounded by Ash and 
Heather Streets, 10th and 12th Avenues are developed with the B.C. Cancer 
Institute on the north west quarter, a temporary narking lot on the north 
east corner, the Banfield Pavilion on the south east corner and rather large 
2% storey homes along 12th Avenue to the south west. 

To the north of 10th Avenue the properties are zoned C-3A Commercial District 
and are developed with a variety of commercial uses and single family dMelllngs. 
The lands to the east are zoned RT-2 Two-Family Dwelling District and developed 
with a school annex, the Provincial Government Building and the City Employees' 
parking lot (See Appendix A). 

Background 

At a Public Hearing held on June 29, 1969, Council approved the rezoning of the 
area generally referred to as the Vancouver General Hospital to CD-I for the 
purpose of developing hospital and customarily ancillary uses. Two lots wtthin 
the area bounded by 10th and 12th Avenues, Heather and Ash Streets were not 
rezoned at that time as they were privately owned. The owners made a presentation 
to Council at the Public Hearing asking that their properties be excluded from 
the proposed CD-I District. One of these lots was subsequently purchased by the 
Cancer Control Agency and was rezoned to CD-I In May of 1976. At that tline the 
owner of 2615 Ash Street again requested that this property be exempted. 


Analysis 

It has been the Intention of the Planning Department slnet 1969 to bring the 
entire Block 379 Into conformance with the surrounding CD-I lonlng. The Cancer 
Control Agency has been supported In the endeavour to obtain this single ir«natntng 
RM-3A let and the Department wishes to recommend approval of this rtzoning 
application. 

whilg thi proposed addition Is not located on tht site for which rezoning has 
hc@n rtquested, the addition necessltatei closurt and acquisition of the City 
Uni lervlcing the site. A report to Council on this matter Is being prepared 
by the City Engineer. 

In approving this rezoning the Planning Department must clearly state that this 
In no way represents approval for the 7,000 square foot addition to the e^lstln^ 
Radiotherapy faellltlei. The addition would contravene the present site coverage 
regulation of the CD-I By-Law. A Council resolution of March ll» Wl if^lsed the 
site coverage te 40.3?S specifically to allow for the construction of hosMt^^ 
emergency facilities. Consequently an.v new developent which adds to the teta) 
site coverage will require a further resolution of Council. 

The Director of Planning has proposed the Idea of preparing, In conjunction with 
the major Institution, a eofnprehenslve development plan for the Vancouvef lener^) 
Hospital - City Hall "precinct". This work will take seme time* The Depaftient 
does net feel that It can withhold minor reioning applications while that i^lan ts 
belns formulated. The Cineer Control Agency ihould be aware that any i&v^i^%aU 
for future development will have te be reviewed In connection with any plans of 
the Vaneouver General HoiPltal. 

RICOMMINDATIONs The Director of PUnnlni reeemfflends that the following 

recommendation be received and the whole mattef be 
referred direct to a Public Hearlnft 

That th1§ reienlni applleatlen be appmed and the site 
Ineorperated into the Vancouver general Heseltal CM 
Comprehen§1ve B§v@1epment District b^ amendinf the plan 
attached to iy=Law No. 4471. " 

The City Miflaftr RieOMMINDI that the foreieinf recewmendatlen ef the Mf^etef 
flinnlnf be appr§vid. 
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Clause No. 5 (Cont'd.) 

Two bids were received, and based on the total estimated 
quantity of 13,000 cubic yards for a one-year period, the 
prices offered are as follows: 

LaFarge Cement Ocean Cement 

Price per cubic yard 

delivered $ 18.75 $ 18.99 

Price per cubic yard 

picked up $ 16.25 $ 16.49 

Method of Delivery 

(a ) General 

Provision was made in the tender document for the City 
to award one or more contracts so that material may be 
obtained for each job from the depot that would produce 
the lowest on-site cost, after hauling costs are con- 
sidered . 

It is estimated that 60% of the concrete required will 
be delivered to job site by Ready-mix trucks, and that 
40% will be picked up by City trucks. 

(b) Delivery by Ready-Mix Trucks 

For loads in excess of five yards there is no surcharge 
and the low bid was submitted by LaFarge Concrete Ltd. 
The total estimated cost based on 60% of the annual 
supply is $146,250.00. 

(c) Pick-up at Suppliers Depot 

For loads of less than five yards there is a surcharge 
imposed by both companies. This varies from $14.00 per 
load for anything less than two yards and decreases to 
$5.00 per load for five yards. 

It is often (about 40% of the time) more economical to 
pick up these small loads in City trucks and save the 
surcharge . 

The City Engineer and Purchasing Agent, therefore, RECOMMEND 
that contracts be drawn on both firms as follows: 

(a) LaFarge Concrete Ltd. (the low bid) - for delivered 
concrete (approximately 60% of the year's supply) and 
a portion of the picked up concrete. 

(b) Ocean Cement Ltd. - for a portion of the picked up con- 
crete. Concrete will only be picked up from this 
contractor in cases where, because of plant location, 
it will produce the lowest on-site cost. 


Cont 'd. 
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7. Rezoning Application; 

Southwest Corner of East 29th Avenue and Prince Albert Street 

The Director of Planning reports as follows: 

"An application has been received from Mr. Roy Lisogar, 
Fraser Villa Ltd., requesting an amendment to Zoning 
and Development By-law No. 3575 whereby the southwest 
corner of East 29th Avenue and Prince Albert Street, 
Lots 1-8 inclusive of Lot C, Block 14, D.L.'s 391 
and 392, Plan 1727, be rezoned from (RS-1) One-Family 
Dwelling District to (CD-I) Comprehensive Development 
District for the purpose of: 
'Constructing market rental housing or condominium units.' 

The current application was amended from the original request for rezoning 
to (CD-I) Comprehensive Development District for the purpose of constructing 
(A.R.P.) Assisted Rental Program Housing. 

SITE DESCRIPTION 

The site is located on the west side of Prince Albert Street bounded by East 29th 
Avenue on the north, the lane on the west and has a total frontage along Prince 
Albert Street of 270 feet. The lots are 190 feet in depth producing a total site 
area of 51,353 square feet. (See Appendix A). 

The site is comprised of eight lots zoned (RS-1) One-Family Dwelling District and a 
visual exterior inspection indicates they are presently developed as follows: 

Lot 1: 2 storey plus basement one-family dwelling is vacant and appears 
to be in poor condition; 

Lot 2: Vacant - one-family dwelling was demolished in 1973; 

Lot 3: 1 storey plus basement one-family dwelling is vacant and appears 
to be in poor condition; 

4-i. ii.Liusive: 

one- family dwellings which appear to be in fair to poor states of 
repair. 

The lands to the north, east and south are zoned and developed (RS-1) One-Family 
Dwelling District. The lands to the west are zoned (C-2) Comnercial District and 
developed with the existing "Fraser Villa" comprised of a two-storey comnercial 
and apartment building on the westerly portion (adjoining Fraser Street) and an 
apartment building generally two storeys plus basement in height on the easterly 
portion (adjoining lane). 

BACKGROUND 

The background to this particular site is extensive. Three applications have been 
received since September 3, 1976, the latest having been submitted on March 25, 1977, 
all involving Mr. Lisogar. Each application requested a rezoning to (CD-I) Compre- 
hensive Development District, differing only in the use proposed. The current 
application was originally submitted requesting a rezoning to (CD-I) Comprehensive 
Development District for the purpose of developing an (A.R.P.) Assisted Rental 
Program development. This was subsequently amended to provide senior citizen 
housing despite previous problems with funding. In early August of 1977 the 
application was again revised to the current proposal of market rental accommodation 
or condominium development. A more detailed summary is attached as Appendix B. 


PROPOSED DEVELOPMENT 

The applicant submitted a series of drawings in conjunction with this application, 
the last of which were stamped "Received, City Planning Department, August 15, 1977." 
The plans Indicate a two storey, 62 dwelling unit development in a u-shaped config- 
uration with a central courtyard and underground parking. 
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, * , , (BCmjINGs A-4 - 9) 


CALCULATIONS 


Site Area: 


Floor Area: 

Floor Space Ratio: 

Units Per Acre: 

Dwelling Units: 

Height: 

Site Coverage: 
Off-Street Parking: , 

Proposed Building Setbacks 


Existing: 51,353 square feet (1.18 acres) 

After required lane dedication and street 
dedication along East 29th Avenue: 

48,123 square feet (1.10 acres) 

Proposed: 40,692 square feet 

0.79 
0.85 


For existing site: 
After required dedications 


Existing Site: 53 
After required dedications: 56 

9 Bachelor units at 424 square feet 
44 one-bedroom units at 564 square feet per unit 
9 two-bedroom units at 663 square feet per unit 

2 storeys plus cellar (approximately 21 feet) 

45% (after required dedications) 

Normal requirement: 56 (1 space per 725 sq.ft.) 
Proposed: 53 underground spaces 

10 surface spaces 


From Prince Albert Street: 
From East 29th Avenue (after 

required 7 ft. street 

dedication) : 
From lane on the west: 
From required lane on the 

south 


25 feet 


25 feet 
25 feet 

25 feet 


UkomIN utiIGN HAN EL 


esign Panel reviewed the plans for this application which had been 
July 15, 1977. The proposed two storey, 67-unit senior citizens' 
javeloprne .t was considered by the Panel on July 21 , 1977: 


'The Panel found this 2-storey scheme for senior citizens to be 
interesting and compatible with the surrounding development and 
acceptable. ' 

As the current proposal for market rental accorrmodatlon or condominium development 
Is essentially the same as that reviewed on July 21 , 1977, no further coitments were 


requested from the Urban Design Panel 
•that this design be approved.' 

CITY ENGINEER 


The Panel's conclusion at that time was 


The City Engineer, In memoranda, dated as noted, comments as follows: 

'(a) The proposed development will require upgrading of the present 
water supply system, at the developer's expense, in order to 
serve the density proposed under the new zoning. 

(b) Street and lane dedications are required and must be completed 
to the satisfaction of the City Engineer. 

(c) Access to the underground parking of this development Is proposed 
from a new lane to be established on the south side of the property. 
The physical opening of the proposed 20 foot lane Is dependent upon 
successful acquisition by the C1ty of the remaining dedications 
required by the properties to the south. Therefore, at present, all 
access to this development should be proposed from the existing 
streets or lane.' (May 13, 1977) 

'Ingress/egress and parking layout now appear satisfactory, however, ramp 
grades to underground parking have yet to be confirmed. 


cont'd • « • 
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These drawings now satisfy item (c) above However, part of item 

(b) should include corner cut-off of intersection of North-South lane 

and new East-West lane which does not show on drawings.' (August 30, 1977) 

ANALYSIS 

The 9 lots comprising the site are unusually deep (190 feet) and analysis of alter- 
nate subdivision for one-family dwellings indicates the possibility of creating only 
one extra lot. Further subdivision is not possible without provision of additional 
street development and dedication by the developer to meet lot frontage requirements. 
The depth of lots and the economics of alternate subdivision suggest that consolid- 
ation and development of this site as a single, comprehensive project is appropriate. 

The design and scale of the development is in keeping with the character of the 
surrounding community. The provision of off-street parking spaces above that 
normally required for such a development is commendable in view of the narrow width 
of East 29th Avenue which makes street parking unsuitable. 

Although approved by the Urban Design Panel, the proposed development should be 
further examined at the development permit stage in an attempt to reduce the visual 
impact of the outward_ facing units. The three facades are insufficiently articulated 
with minimally inset hnd protruding balconies. Increased detailing of these exterior 
walls would further reflect the scale and character of the neighbouring single family 
neighbourhood. These changes should not be so significant as to change the basic 
form of the development. 

The Director of Planning has received a petition circulated by the applicant , 
indicating a favourable response from neighbouring residents to an apartment or 
senior citizens' development. There are 44 signatures on this petition represent- 
ing 34 properties along East 29th Avenue, Prince Albert Street and East 30th Avenue. 
This represents over 80% of the properties which will be immediately affected by this 
j . _ --.jiGpiTient. 

•vf»it^M-,#Tio^; The Director of Planning recommends the following: 


That the application be approved subject to the following conditions: 
The CD-I By-Law would restrict the form of development as follows: 
Uses : A maximum of 62 dwelling units. 


Floor Space 

Ratio: Not to exceed 0.80 

In computing the floor space ratio, all floors, whether earth or otherwise 
(with ceilings more than 4 feet in height) of all buildings, shall be inc- 
luded, both above and below ground (measured to the extreme outer limits 
of the buildings) except parking areas, the floor space of which is at or 
below the highest point of the finished grade around the building. For 
the purposes of this section the gross cross-sectional areas of stairways, 
fire escapes, elevator shafts, chimneys and any other services which, in 
the opinion of the Director of Planning, are similar to the foregoing, shall 
be Included as floor area at each floor at which they are located; balconies, 
canopies, sundecks and any other appurtenances which, in the opinion of the 
Director of Planning are similar to the foregoing, may be excluded from floor 
area measurement provided the total floor area of all such excluded items 
does not exceed 8 per cent of the permitted floor area. Patios and roof 
gardens also may be excluded from floor area measurement provided that any 
sunroofs or walls forming part thereof are approved by the Director of 
Planning. 

Height: Not to exceed 25 feet nor 2 storeys plus a cellar. 

Off-street Parking: 

Off-street parking spaces shall be provided and maintained in 
accordance with Section 12 of the Zoning and Development By-Law 
provided that parking spaces for residential use shall be assessed 
at one parking space per 725 square feet. 

And subject to the following conditions: 
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A. That Lots 1 - 8 inclusive of Lot C, Block 14, D.L.'s 391 and 392, 
Plan 1727, be first consolidated into one parcel and the owner 
dedicate to the City the required lands for lanes and streets 
purposes as determined by the City Engineer, and these be so 
registered in the Land Registry Office. 

B. That the detailed scheme of development in a Development Permit 
Application be first approved by the Director of Planning following 
advice from the Urban Design Panel, having due regard to the overall 
design, provision and maintenance of landscaping, vehicular ingress 
and egress, off-street parking, garbage collection facilities and 
provision of useable outdoor space. 

C. The form of development is not to be materially different from the 
plans prepared by Stephen Galovics Architects, dated July 10, 1977, 
revised August 4, 1977 and stamped 'Received, City Planning Department, 
August 15, 1977.' 

Should the above conditions not be complied with by the owners within 120 days 
from the date of the Public Hearing, then the approval granted at the Public 
Hearing shall expire. 


II. That the application be referred direct to a Public Hearing only after the 
following condition has been satisfied: 

A. That the owner submit a satisfactory undertaking to Council in writing 
to pay the total cost for upgrading of the present water supply system 
required to facilitate the proposed development. " 


The City Manager RECOMMENDS that the foregoing recommendation of 

Irector of Planning be received and the whole matter referred 
-it-i.; to a Public Hearing, after the applicant has complied with 
Condition II A above. 


FOR COUNCIL ACTiO^J SEE PAGE(S) ../.32. 
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MANAGER'S REPORT, SEPTEMBER 23, 1977 (FINANCE: A7-1) 


FINANCE MATTERS 

RECOMMENDATION 

1 . Employee Newspaper 

The Director o£ Personnel Services reports as follows: 
"A. BACKGROUND 

Early in 1977, the newly appointed City Manager requested the 
Personnel Services Department to investigate the possibility of 
commencing the publication of an Employee Newspaper. Subsequently 
a survey was conducted of a number of larger local employers, and 
a draft proposal for the City was prepared. This proposal was then 
discussed in detail at a meeting of the Manager's Advisory Committee. 
The Committee enthusiastically endorsed the proposal in principle 
and strongly recommended that we proceed with a formal report to 
Council . 

B. THE PROBLEM 

At the present time. Management really has no effective, consistent 
means of communicating with the more than 5000 employees of the City, 
Park Board and Police Board. Written communications are fragmented, 
sporadic, are in a variety of forms, and often do not reach all 
employees. For example: 

Decisions of Council are distributed by the City Clerk to the 
appropriate Departments which are directly involved. However, 
these Council extracts would not usually receive full distri- 
ut.on v/ithin these Departments. For example, in Personnel, 
specific resolution of Council would be directed to a Person- 
nel Officer with instructions to take action; staff members 
who might find some items of general interest would probably 
never see them. 

Directives to- staff in memo form originate from time to time from 
the City Manager and from individual Department Heads, both on 
an inter and intra-Departmental basis. In the smaller Departments, 
these would probably be circulated to all staff. However, in 
the larger Departments, especially those with Outside staffs 
(Engineering, Parks) this is impractical, and either reliance 
must be placed on supervisors to inform their staff verbally or 
the directive would be placed on a Bulletin Board where it may 
or may not be read. 

Occasionally when there is a basic change of crucial interest 
to all employees (e.g. the introduction of a Dental Plan), 
letters are distributed to each of them with their pay cheques. 
This is the closest we come to any form of mass communication. 

An Employee Handbook was developed several years ago for 
distribution to new employees at the time of documentation. 
However, this is limited to the Inside employee group and its 
impact is confined to the initial period of employment. 

- A Safety Bulletin is periodically produced by this Department 
and distributed to employees with their pay cheques. This is 
useful, but is confined to one narrow subject area. (Note: if 
Council were to approve an Employee Newspaper, this Bulletin 
would be discontinued) . 

Personnel Regulations are up-dated regularly and distributed 
to Supervisors. The extent to which they would be discussed 
with non- supervisory staff would vary by Department. In any 
event, the somewhat legalistic style of the Regulations make 
them less than engrossing reading. 


qont ' d 
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Employee promotions are not given wide publicity: in many cases, 
promotions are posted in lists on a board, where they may or 
may not be read by other staff. 

Admittedly, civic employees are relatively fortunate in that media 
coverage of City Hall provides them with various sources of infor- 
mation. Also there are certain departmental publications such as 
the Urban Reader which are readily available. In addition, most 
employees are unionized and receive information from that source 
either in written form (e.g. Collective Agreements) or at meetings. 
However, none of these sources completely fulfills the need to 
disseminate information to employees in a comprehensive and consistent 
way . 


I think it is reasonable to assume from all this that the majority 
of civic employees are not as well informed as they should be about 
the organization for which they work. I further believe that their 
effectiveness on the job would increase significantly if their level 
of knowledge could be improved. Likewise, enhanced communications 
could not fail to increase employees' loyalty to the City and pride 
in their employment, improve general morale and, hopefully, product- 
ivity, as well as their ability to discuss civic matters with the 
public they serve and the people they meet. 


C. SURVEY RESULTS 

Council would scarcely be pioneering if it approved the establishment 
of an Employee Newspaper: many large organizations have had such 
"House Organs" for years. The survey which was conducted earlier 
this year involved the following nine organizations which were known 
' o p ;'.blish an Employee Newspaper: * 

MacMillan Bloedel 

B.C. Forest Products 

Pacific Press 

Vancouver Resources Board 

I .C.B.C. 

B. C. Hydro 

White Spot 

Crown Zellerbach 

B.C. Telephone 

Highlights of the survey are as follows: 

- The average number of employees receiving the Newspaper in these 
organizations was about 7,900. However, five out of the nine 
Newspapers had a circulation of less than 5000. 

* Five of the Newspapers were published monthly; two were published 
twice monthly; one weekly, and one every second month. 

■r Even though many of these employers have diversified employee 
groups, both in terms of occupation and geographical location, 
they sent the same Newspaper to all employees. In one case, ^ 
special regional newsletters were sent as well. 

The publications varied in size from 4 to 16 pages and were 
usually in tabloid form. The average number of pages was about 6. 

The Newspapers were usually published by the organization's 
"Corporate Communications" or "Public Information" Departments. 
In only one case was it produced by the Personnel Department. 

* On the average, producing the Newspaper was a full time job for 
one person. In the case of those published monthly, the task 
occupied about two thirds of a person's time. Typically, the 
staff involved had previous experience in journalism prior to 
taking on the assignment. 

* NOTE: Examples of these publications are on file in the 

Director of Personnel Services' office. 
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Seven of the nine organizations mailed the publication to 

employees' homes. The remaining two relied on internal distribution. 


D. OBJECTIVES OF AN EMPLOYEE NEWSPAPER 

The basic objective of a Newspaper would of course be to solve the 
problem outlined in Section B of this report. To be more specific, 
the detailed objectives would be as follows: 

1. Keep employees informed of policies and organization objectives 
so that they can relate themselves and their personal roles to 
the broader picture and feel part of it. 

2. Encourage efficiency on the job as members of a public service 
organization, with emphasis on extra effort to serve the public 
well . 

3. Provide information about roles of various departments, divisions, 
functions so that employees will gain insight into roles played 

by others. 

4. Emphasize safe practices on the job. 

5. Keep staff informed of the career progress and personal achieve- 
ments of their fellow employees. 

6. Provide information about opportunities to advance for those who 
prepare themselves and about training programs and assistance 
that are available. 

7 '^♦■ress the importance of effective two-way communications. 

R ^'-T-Tish a newspaper which employees feel is theirs and which 
. want to read. 

Advise employees of organized social and sports activities which 
are available. 

10. By increasing employees' level of knowledge, improve their morale, 
pride in their work, productivity, and the ability to discuss 
civic matters with others. 

E. PROPOSAL 

It is proposed that Council approve the publication of an Employee 
Newspaper on the following basis: 

Frequency of Publication - Monthly 

Number of Copies per Month - Approximately 5500, i.e. one to each 
regular full-time employee of the City, Park Board and Police 
Board, plus a few extra copies for the Mayor, Members of Council 
and interested outside organizations. 

Format - 4 Pages. Tabloid format and size; offset paper with 
pEotographs . 

Publishing Department - Personnel Services, with the content of each 
issue subject to review by the City Manager. 

Additional Staff - An Editor engaged on a half-time basis, either 

as an employee or on Contract. (No additional typing or clerical 
assistance should be necessary.) 

Printing - Type-setting and printing by an outside firm; photographic 
processing by the Microfilming section of the Engineering Department. 

Distribution - By mail to the employees' homes; mailing labels 
produced by the Computer Services Division and pre-sorted (to 
obtain lower postal rates) and affixed by an outside firm. 
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Examples of Contents: 

1. Articles describing City o£ Vancouver policies and Council news, 
especially as they relate to employees. 

2. Reports on interesting activities and projects across the City. 

3. Contributions solicited from Departments. 

4. Letters to the Editor from employees. 

5. Regular feature highlighting promotions of individuals to new 
positions, retirements, etc. 

6. Human interest stories about employees on and off the job. 

7. Articles about career and training opportunities. 

8. Articles about fringe benefits - their value and any changes 
which may have occurred. 

9. Coverage of the recreational activities available to civic staff, 
e.g. Curling League, golf tournaments, retirement parties. 

10. Occasional feature on health tips from Nutritionists or other 
Health Specialists. 

11. Occasional features on activities and concerns of superannuated 
employees for the benefit of those nearing retirement. 

1? "^ptfetv tips (at work and at home). 

1 p^r)p^+-s Qn outstanding examples of service to the public by 

umo ..oyees . 

14. Special reports on activities of different departments. 

15. Reports on activities of joint union-management committees, 
where appropriate. 

16. Suitable articles on labour relations matters. 

17. Cartoons, humor, quotations. 

F. ESTIMATED COSTS - 1977-1978 

Non- Recurring - 1977 
Furniture 


Desk (standard typing desk 30" X 60") 
Large flat table 
Typewriter 
Chairs (2) 

Filing cabinet (4 drawer) 


$ 335. 


125. 
800. 
200 . 
220. 


Plus 7% Provincial Sales Tax 


1,680. 
118. 


$1,798. 


Photographic Equipment 


Camera (35mm Single Lens Reflex w/ 55mm lens) $210. 

28 mm Wide Angle lens 115. 

75 - 205mm Telephoto lens 235. 

Camera Case (shoulder) 50. 

Flash Unit 90. 


$ 700. 


Plus 7% Provincial Sales Tax 49. 


$ 749. 


coot* 4 
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Recurring - 1977 

Salary - 3 mos. Full Time (Start -Up Phase) $4,220. 
(Based on full time rate of $15,000/yr. 
+ 12.5% benefits) 

1977 Costs $6,767. 

Less savings on Safety Bulletin 2,000. 
TOTAL ADDITIONAL 1977 COST 


$4,767 


Recurring - 1978 (Based on 1977 Rates) 

Salary - 12 mos. Half Time 
(Based on full time rate of $15,000/yr. 
+ 12.51 benefits) 

Printing (4 page Tabloid, 11!^ X 16-3/4", one 
colour, 10 photos, 1/4 fold, offset paper) 

Printing, Layout, Typesetting, machinery, 

and labour 

Photos [h tones) 

(Plus Federal § Prov. Sales Tax 12%, 7% = 
Annual Cost = $709 X 12 = 


$8 ,458. 


551 
40 


$ 591. /issue 
$ 709. /issue 

$8 , 508 ■ 


Distribution 

' abrls (iupplied by Computer Services i 

M^il-A-Matic (affixing labels and preparing 
bundles for mailing) 

3id Class Mail (6<t: per copy) 
Annual Cost = $448 X 12 = 


$ 


33 

85 
330 


448 . /issue 
$5 , 376 


Miscellaneous 

Film $1.09/roll X 24 
Stationary Supplies 


+ 7'- 


Film Processing (by City of Vancouver 
Microfilming Section) 


28, 
160, 

93, 


$ 281 


TOTAL 19 7 8 COSTS 


$22 ,603, 


G. RECOMMENDATIONS 

In summary, I recommend that: 

X. Council authorize the Personnel Services Department to publish an 
Employee Newspaper, on the basis described in Section 'E' of 
this report commencing in January of 1978, 

2. An Editor be hired on a half-time basis (full-time for the 
October 1st - December 31st, 1977 start-up period) either as 
an employee or on Contract, with a detailed report as to the 
appropriate rate of pay to be submitted for the approval of 
the City Manager. 


cont'd 
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Funding be authorized as follows: 
) 1977 funding in the total amount of $4,767 be approved from 


a 

Contingency Reserve 


b) 1978 funding in the total amount of $22,603 to be approved 
in advance of the 1978 Budget. 

The City Manager RECOMMENDS that the above recommendations of the 
Director of Personnel Services be approved. 


2. Metric Conversion - Police Vehicles 


The City Engineer and Chief Constable report as follows: 

"On August 23, 1977, City Council approved the allocation of $11,600.00 
of funds from Contingency Reserve for the purchase of metric equipment in 
1977. 

Of these funds, $390.00 was allotted for the purchase of decals to be 
used in most City vehicles to inform the operator of the equivalent mile per 
hour speed for the posted Kilometer per hour speed limit. This method of 
conversion on our existing engineering, parks and City Hall vehicles is con- 
sidered to be adequate and all new vehicles will have speedometers calibrated 
in metric units as standard factory equipment. 

For the Fire Department a gear drive conversion is desirable as it would 
require a 15-year conversion period through normal attrition. Funds for this 
conversion will be requested in the 1978 Budget. 

tiowever, for the Police Department to provide accurate law enforcement, a 
Tpeeu 'iieter gear drive conversion is recommended to convert the speedometer 
.eadout to Kilometers. 

This conversion cost is estimated to be $45.00 per unit ($35.00 parts 
and $10.00 labour) for a total of $6,300.00. This will allow for the con- 
version of 140 police vehicles. 

The Director of Finance advises that funds are available from the 
' Contingency Reserves ' . 

The Chief Constable and City Engineer recommend that $6,300.00 be 
provided from Contingency Reserve for the metric conversion of existing 
speedometers in police vehicles and fire apparatus." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Chief Constable and City Engineer be approved. 

3 . Investment Matters (Various Funds) August 1977 


The Director of Finance reports as follows: 
"(a) Security Transactions during the month of August 1977. 
(b) Summary of Securities held by the General and Capital Accounts. 
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The above prices are subject to the 5% Provincial S.S. Tax. 

When Council has made the award, contracts will be prepared 
to the satisfaction of the Corporation Counsel and signed 
by your Board . " 

Your Board RECOMMENDS that the report of the Purchasing 
Agent and the City Engineer be approved. 

6. Services re Development of Glen Drive 
North of 5th Avenue 


The Deputy City Engineer reports as follows: 

"Burlington Northern Inc. is developing Parcel F of D.L. 264A 
and D.L. 2037 for Sealand Truck Terminal. 

Under the provisions of the Subdivision Control By-law the 
Railway Company is paying for the extension of a watermain 
on Glen Drive northerly from Great Northern Way. 

The 1913 Agreement between the City and the Railway Company 
reserved Glen Drive for highway purposes and accordingly 
the Railway is not obliged to improve Glen Drive north of 
Great Northern Way. 

Glen Drive is developed to a gravel surface for 220 feet 
north of Great Northern Way and the Railway Company has 
requested the City to improve the roadway to a gravel sur- 
face for another 400 feet northerly to serve the Sealand 
Development. The Railway Company has agreed to bear the 
cost of providing a 40 foot pavement with curbs on Glen Drive 
from Great Northern Way to the northerly limit of the 
requested extension. 

In the Glen Drive extension and the proposed watermain con- 
struction there are four separate railway track crossings 
of Glen Drive involved. For three of the railway track 
crossings there are Board Orders which permit roadway 
construction across the tracks . There is a Burlington 
Northern track at 5th Avenue for which approval will have 
to be obtained. 

In the subdivision which created Parcel F the City agreed to 
the Railway Company providing a sanitary sewer extension 
northerly through Railway lands to the pumping station at 
Glen Drive and Terminal Avenue, and to the Railway Company 
providing a storm sewer extension northerly through Railway 
lands to a storm drainage ditch. In error, the sanitary and 
storm extensions have been constructed in part, on City 
owned Parcel 8 of Parcel I, D.L. 2037, being a 30 foot 
widening strip for Glen Drive. The Railway Company has 
requested that an easement be granted for these works through 
City lands. 
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(a) SECURITY TRANSACTIONS DURING THE MONTH OF AUGUST 1977 

1. GENERAL AND CAPITAL ACCOUNT TRANSACTIONS (PURCHASES) 


Type of Security 


Maturity 
Date 


Maturity 
Value 


Cost 


Term 
Days 


Chartered Bank Deposit Receipts and Government Notes 


SINKING FUND TRANSACTIONS (PURCHASES) 


Type of Security 

Debentures 

City of Vancouver 
City of Vancouver 
City of Vancouver 


00% 
00% 
00% 


Maturity 
Date 


June 15/80 
May 1/78 
June 15/80 


Maturity 
Value 


$ 2,000.00 
120,000.00 
3,000.00 

$ 125,000.00 


Annual 
Yield % 


Aug. 2 

Bank of British Columbia 

Dec . 

30/77 

$ 2,060,821. 

92 

$ 2,000,000.00 

150 

7.40 

2 

Bank of British Columbia 

Jan. 

13/78 

3,100,152. 

33 

3,000,000.00 

164 

7 

.43 

2 

Bank of British Columbia 

Aug. 

3/77 

5,001,020. 

55 

5,000,000.00 

1 

7 

.45 

3 

Bank of British Columbia 

Jan . 

13/78 

5,166,349. 

95 

5,000,000.00 

163 

7 

/ 

.HO 

8 

Bank of British Columbia 

Auff . 

10/77 

2,000,824. 

11 

2,000,000. 00 

2 

7 

.52 

8 

Mercantile Bank of Canada 

Aug. 

24/77 

2,006,356. 

16 

2,000,000.00 

16 

7 


10 

Mercantile Bank of Canada 

Jan . 

16/78 

1,032,571. 

23 

1,000,000.00 

159 

7 

.50 

15 

Bank of Nova Scotia 

Aug. 

16/77 

2,494,331. 

09 

2,493,805.00 

1 

7 

.70 

15 

Royal Bank of Canada 

Aug. 

16/77 

1,500,267. 

12 

1,500,000.00 

1 

6 

.50 

15 

Bank of Montreal 

Sept 

.15/77 

2,012,858. 

63 

2,000,000.00 

31 

7 

.57 

j.6 

Royal Bank of Canada 

Jan . 

25/78 

2,585,438. 

36 

2,500,000.00 

162 

7 

.70 

16 

Mercantile Bank of Canada 

Jan. 

16/78 

1,548,100. 

68 

1,500,000.00 

153 

7 

.65 

17 

Mercantile Bank of Canada 

Aug. 

19/77 

500,205. 

48 

500,000.00 

2 

7 

.50 

17 

Mercantile Bank of Canada 

Feb. 

1/78 

1,035,210. 

96 

1,000,000.00 

168 

7 

.65 

18 

Bank of Montreal 

Aug. 

19/77 

750,133. 

55 

750,000.00 

1 

6 

.50 

9 

Toronto Dominion Bank 

Aug. 

24/77 

1,000,972. 

60 

1,000,000.00 

5 

7 

.10 

22 

Royal Bank of Canada 

Aug. 

23/77 

1,000,178. 

08 

1,000,000.00 

1 

6 

.50 

22 

Royal Bank of Canada 

Aug. 

23/77 

750,133. 

56 

750,000.00 

1 

6 

.50 

23 

Bank of Nova Scotia 

Aug. 

26/77 

2,501,541. 

10 

2,500,000.00 

3 

7 

.50 

24 

Bank of Montreal 

Sept 

.27/77 

1,007,088. 

77 

1,000,000.00 

34 

7 

.61 

oe; 

Ro-'^l Bank of Canada 

Aug. 

29/77 

750,369. 

86 

750,000.00 

3 

6 

.00 

30, 

Bank of British Columbia 

Sept 

.23/77 

1,005,031. 

76 

1,000,000.00 

24 

7 

.66 


P-V^ Nova Scotia 

Sept 

. 7/77 

2,002,784. 

66 

2,000,000.00 

7 

7 

.26 


0. 'Vjninion Bank 

Oct. 

12/77 

2,017,375. 

34 

2,000,000.00 

42 

7 

.55 





$44,830,217. 

86 

$44,243,805.00 





Price 


94.29 
98.35 
94.50 


Cost 


$ 1,885.80 
118,020.00 
2,835.00 

$ 122,740.80 


Term Yield 
Yrs.Mos. % 


2/10 

0/8 

2/9 


8.30 
7.50 
8.24 


3. DEBT CHARGES EQUALIZATION FUND ( PURCHASES ) 


Type of Security 


Maturity 
Date 


Maturity 
Value 


Cost 


Term Annual 
Days Yield ^ 


Chartered Bank Deposit Receipts and Government Notes 

Bank of British Columbia Feb. 15/78 $ 2,074,219.18 $ 2,000,000.00 


175 7.74 
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(b) SUMMARY OF SECURITIES HELD BY THE GENERAL AND CAPITAL 

ACCOUNTS ONLY - AS AT AUGUST 31, 1977. 

Type of Security Par or Maturity Value Cash or Book Value 

Short Term 

Chartered Bank Deposit Receipts 

and Government Notes $ 111,972,022.59 $ 109,260,012.95" 


The City Manager RECOMMENDS that the foregoing report of the Director of Finance 
be approved . 


FO 
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PROPERTY MATTERS 

RECOMMENDATION 

1. Rental Review - 17' widening strip between portion of 
Arbutus and Maple Streets, south of 11th Avenue 


The Supervisor of Properties reports as follows : 

"The seventeen foot widening strip adjacent to 

parcel B, Block 385, D.L. 526 situated at the southeast 

corner of 11th Avenue and Arbutus Street is leased 

to Consolidated Bathhurst Packaging Ltd. for a ten 

year term commencing September 1, 1974 with 

rental reviews at three year intervals. 

The site is used for parking and storage purposes 
to their adjoining business operation. 

Negotiations have now been finalized and Consolidated 

Bathhurst Packaging Ltd. have agreed to a rental 

increase from $500 per annum to $756 per annum for 

the period September 1st, 1977 to August 31st, 1980. 

The Supervisor of Properties is of the opinion that 

the foregoing represents fair market value for the leased 

area . 

Recommended that the rental of the site be increased 
to $756 per annum for the period September 1, 1977 
to August 31, 1980. " 

The City Manager RECOMMENDS that the foregoing recommendation of 
t ior of Properties be approved. 

2 . Renewal of lease - portion of lane south of 40th Avenue 
between Collingwood and Dunbar Streets 


The Supervisor of Properties reports as follows: 

"City Council on June 1, 1956 approved the lease of a 
portion of lane abutting Lots F & G, amended. Block 8, 
D.L. 2027 to Canada Safeway Ltd. for a period of 
twenty-one years. 

The agreement expired on May 31, 1977 and Canada 
Safeway Ltd. has made application in a letter dated 
August 31, 1977 to renew the lease for a twenty-year 
period. The Deputy City Engineer in a letter dated 
February 24, 1977 concurs that the portion of lane 
lease can be renewed. 

Negotiations have now been completed and by letter 
dated August 31, 1977 Canada Safeway Ltd. have agreed 
to a rental increase from $1.00 per annum to $8,074 
per annum effective June 1, 1977. 

It is therefore recommended that the portion of lane 
abutting lots F & G, amended. Block 8, D.L. 2027 be 
leased for a twenty year period from June 1, 1977 
subject to: 


17X 


mtSAGWSi^S REPORT. SEPI^EMBER t 1977 (^mOPBRTJlSs 


A. Rental to be paid monthly in advance. 

B. A 2H year rental review clause 

C. Canada Safeway Ltd. to retain the right 
to cancel the lease every 2^ years 
this period to coincide with the rental 
review clause. 

D. All other terms and conditions as contained 
in the existing lease dated June 1, 1956 

to prevail . " 

The City Manager RECOMMENDS that the foregoing recoinmendation of 
the Supervisor of Properties be approved. 


3. Lease to Greater Vancouver Floating Home Co-operative 
(Area 6 - False Creek) 


The Director of Finance reports as follows: 

"On August 23, 1977, Council approved the reconciliation of lease terms between 
a sublease of a waterlot from the City to the Greater Vancouver Floating Home 
Co-operative and a lease of an adjacent City-owned site for construction of an 
un'^'^»-omund parking garage to provide parking for the liveaboard residents and 
ui^i .,ta uccifi. After construction of the parking garage, the City has reserved 
use of the surface as a play field. 

L 1977 report recommended a reduction in the lease term for the 
"■avage lease from 59 to 50 years. The August 23, 1977 report neglected 
tj recommend a change in the rent clause approved October 19, 1976. The clause 
approved on October 19, 1976 read as follows: 

Rent shall be as follows: 

- First 45 years from commencement date - $1.00 per annum 

- Balance of term - for each five-year period following the first 45 
years the annual rent shall be a sum agreed upon between the parties 
and failing agreement the rent shall be the market rental value 
determined by arbitration. When determining the market rental value 
the arbitrators shall determine such market rental value on the 
basis that the land may only be used for the purposes set forth in 
the lease. 

Negotiations for reducing the lease term from 59 to 50 years contemplated an 
adjustment of the rent to $1 per annum for each of the 50 years of the term. 
However, this was omitted from the August 23, 1977 report. 


is now recommended that the rent clause be amended to read as follows: 
Rent shall be $1.00 per annum for each year of the term." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Director of Finance be approved. 

GCBAt. 


4. Rental Rpview - Lease of southeast corner 
of 24th Avenue and Fraser Street 


The Supervisor of Properties report as follows: 

"Lot A, Block F, D.L. 301, situated on the southeast 
corner of 24th Avenue and Fraser Street was leased 
to Home Oil Distributors Ltd. for a period of ten years 
to January 31, 1985. 

Home Oil Distributors amalgamated with Imperial Oil Ltd. 
and in a letter to the Properties Office dated April 6, 1977 
requested that City Council approve the assignment of 
the Home Oil lease to Imperial Oil Ltd. which was 
approved by Council on May 10, 1977, 

The lease contains a rental review clause effective 
August 1, 1977. 

Negotiations have now been concluded, and Imperial 
Oil Ltd. have agreed to a rental increase from $425 
net to $502 per month net, effective August 1, 1977 to 
January 31, 1980 inclusive, plus an amount in lieu of 
taxes as if levied. The Supervisor of Properties 
is of the opinion that the foregoing represents fair 
market value for the leased area. 

Recommended that the rental of the site be increased 
to $502 per month net for the period August 1, 1977 to 
T---,r>^y 1980 inclusive, plus an amount in lieu of 

taxes as if levied." 

nager RECOMMENDS that the foregoing recommendation of the 
J :»r Properties be approved. 
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September 22, 1977 

TO: Vancouver City Council 

SUBJECT: CANADA WORKS PROGRAMS - GRANT APPLICATIONS 
CLASSIFICATION: Recommendation 


The Chief Constable reports as follows: 
"INTRODUCTION 

The Chief Constable has examined numerous Crime Prevention proposals submitted 
by various sections of the Department. The eight proposals contained in 
this report are considered to be those with the highest possible benefits 
to the community as well as those in which community participation will be 
greatest . 

This report describes the proposals, the benefits and a recommendation for 
approval of additional costs. 

BACKGROUND 

In March of 1977, the Vancouver Police Department was asked by the Federal 
Solicitor General's Department to submit applications to Canada Manpower 
for funding of various Crime Prevention Programs. This was done, and five 
applications were approved and funded totally by Manpower. These programs 
included the Native Street Workers Project and three Neighbourhood Watch 
programs in the East and West Ends and South Vancouver. The grants came 
to an end in September, 1977 and only the East End Neighbourhood Watch Program 
was compleueu. 

In Aug I -.., 1977, the Department was informed that a Phase 2 Canada Works 

' -o'- ^ been instituted and applications could be made to extend the summer 

r, ps Programs or to institute new programs. Applications to Canada 
" anpower for four extensions to existing programs and four new proposals 
were forwarded directly from the Police Department. Canada Manpower queried 
the source of the applications having been previously advised that all Canada 
Works project on behalf of the City of Vancouver would be sponsored by the 
Engineering Department. 

We now realize that our applications should have been forwarded to the Eng- 
ineering Department along with other City projects reviewed by Committee of 
Council on Finance and Administration on August 11, 1977. Our submissions 
also assumed that workers would be paid the minimum wage subsidy provided by 
the Federal Government, as had been permitted in similar previous projects, 
and the projects would be at no cost to the City. 

Costs have now been recalculated taking into account that workers have to 
be paid the Union scale; the City cost is now $68,117 or approximately 13% 
of the total cost of eight projects. 

PROPOSALS 

The Department fully realizes that total funding of these projects may not 
be available and, therefore, submits the eight proposals in priority order 
for individual consideration. 

The Department has been advised by Canada Manpower that the first two prio- 
orities are almost certain to be approved. Vancouver East, Kingsway and 
Center all have approximately $750,000 available in grant money while Vancouver 
South and Quadra have only about $100,000 each. 

Manpower further states that Neighbourhood Watch is a highly respected program 
with them and is always a priority application. The final three applications 
stand a lesser chance of being approved. 
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Native Street Workers Project 


Vancouver's skid road and downtown core contain many beer parlours, cafes, 
pool halls, pornographic book stores and arcades which are frequented by 
natives, many of them youthful, who come to the City. Many of these young 
people coming to a large city from rural areas, often reserves, are unable 
to cope with the temptations of the area and many are lured into criminal 
activity or activity that could lead them into conflict with the law 
simply because of their naivete and their lack of knowledge of alternate 
lifestyles and resources within the city and its immediate environment. 

A partial solution to this problem lies with the Native Street Workers 
who will be recruited from the local area. During the length of the program 
they will patrol the high risk areas, befriend natives in high risk situa- 
tions and divert them to specific resource areas. 

The summer Job Corps Team of five workers became involved with a total of 
fifty-one native Indians in the Skid Road area and made a total of seventy- 
five referrals to various resource agencies. It is the opinion of all 
concerned that this is a very worthwhile program which can accomplish 
much in the Skid Road area. 

The objectives of the program area as follows: 

a) To take young native people out of the Skid Road area and get them 
involved in alternate programs, ie. recreation and education. 

b) To keep the native people busy with programs so they do not get into 
conflict with the law. 

c) To divert native people from the high risk situations and minor conflicts 
of law and the justice system. 

d) To help native people find jobs or enter into education or training 
progran.s to upgrade their education. 

.0 solve family problems and help native people to interrelate better 
with the community as a whole. 


Industrial Watch (Vancouver Kingsway ) 

The objective of this program is to decrease the number of commercial 
break- ins in the area, and at the same time, to improve the security 
awareness of the businessmen in the area. 

The program is designed so that the employees visit all commercial prem- 
ises in the area and mark all valuables for identification. Security 
decals are then placed on all doors and windows surrounding the premises. 

This program has shown a decrease of 41.3% in commercial burglaries in 
the first six months of 1977. 


Neighbourhood Watch (Vancouver Center) 

The objectives of all Neighbourhood Watch Programs are essentially the 
same — to reduce the number of break- ins and thefts in a given area. 

Neighbourhood Watch provides an essential service to all residents of 
Vancouver. A qualified worker attends at all homes and instructs the 
occupants on home security, assists with the marking of social insurance 
numbers on all valuable property and conducts a security check of the home. 

The program also creates an awareness in the citizens who become involved. 
When the workers make personal contact with the citizen and advise him 
in person of his security problems, these problems are often rectified 
quickly . 

Since the start of the Neighbourhood Watch Program in the West End of 
Vancouver, burglaries in that area have been reduced by half. 
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4 . Neighourhood Watch (Vancouver Center, West End) 
Aims and objectives same as 3. 

5 . Neighbourhood and Industrial Watch (Vancouver South) 

The objective of this program is to decrease both residential and commercial 
break-ins in the area and, at the same time, to improve the security 
awareness of home and commercial premise owners and renters in the area. 

The program is designed so that employees will visit all residential 
and commercial premises in the area and mark all valuables for identi- 
fication. Security decals are then placed in conspicuous places on these 
premises to indicate that they have been processed. 

6 . Neighbourhood Watch (Vancouver Quadra) 
Aims and objectives same as 3 and 4. 

7 . Oak Park Teen Lounge (Vancouver South) 

This project involves the formation of a Teen Lounge in the Oak Park 
Community Center at 57th and Oak Street in Vancouver. This lounge will 
be operated under adult supervision with an elected body of young people 
to set rules and regulations for its operation and plan youth activities. 
This lounge will provide a controlled place for the young people in this 
community to gather and engage in social and sports activities. The process 
of forming an elected body from the youth community will provide these 
young people with the experience that is needed to effectively participate 
in our democratic process which they will all become involved with upon 
reaching the adult age of responsibility. This lounge and the activities 

provide an alternative to the activities of young people in the community 
which have been disturbing and destructive and have been caused by boredom 
lack of direction. The space needed will be provided by the Community 
1 ar and we will approach various service clubs to provide equipment 
iiaeded, ie . table tennis, record player, books, magazines, dart boards, 
pop machines, etc. 

8 . Operation Boat Mark (Vancouver Center ) 

The objective of the program is to decrease the number of thefts from 
marina moored boats, generally in the False Creek, English Bay and Burrard 
Inlet areas of the City. During the first seven months of 1977, there were 
thirty-six reported thefts from pleasure boats moored in Vancouver marinas, 
and while not a large number, indications are that this may become a signi- 
ficant problem in future. 

The program is designed so the employees visit all marinas in the area 
and mark all valuables on board for identification. Articles such as 
CB radios, outboard motors, depth sounders and other portable marine 
equipment will be marked. 

A program currently operating in the area of West Vancouver has shown 
excellent results in the area of lowering the incidents of theft and the 
recovery of stolen property. 

BENEFITS 

In addition to involving thousands of citizens directly and positively with 
the Police Department, many for the first time, these programs provide various 
necessary services to the citizens of Vancouver. Many people who have had, 
up until now, little chance of escaping the Skid Road of Vancouver have 
been helped by the Native Street Workers. Many other people who haven't had 
or been able to afford good home security have learned much from the Neigh- 
bourhood Watch workers. These programs have been very successful in helping 
people and in reducing crimes — it is hoped they can continue. 
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COSTS 

The following chart lists all proposals in order of priority and includes 
the City funds necessary to institute the programs. It is important to note 
that this is a whole or part situation, each proposal is a separate entity 
requiring no other proposals approval to operate successfully. 


PROJECT NAME 

TOT A \T 

nAjN 
WEEKS 

MhN 

T/^T A T 
iUi AL 

COST 

L.AJNAUA 

WORKS 

PT TV 
L. i i 1 

TOTAL 

Native Street Workers 

416 

8 

$ 83,543 

$ 72,072 

$11,471 

$11,471 

Industrial Watch 

520 

10 

102,846 

89,544 

13,302 

24,773 

Neighbourhood Watch (Center) 

364 

7 

73,134 

63,336 

9,798 

34,571 

Neighbourhood Watch (West End) 

260 

5 

51,086 

45,181 

5,905 

40,476 

Neighbourhood & Indus. Watch 

312 

6 

62,729 

54,600 

8,129 

48,605 

Neighbourhood Watch (Quadra) 

312 

6 

62,729 

54,600 

8,129 

56,734 

Oak Park Teen Lounge 

156 

3 

31,646 

28,392 

3,254 

59,988 

Operation Boat Mark 

312 

6 

62,729 

54,600 

8,129 

68,117 

TOTALS 

2,652 

51 

$530,442 

$462,325 

$68,117 



The City contribution for all programs totals $68,117; however, as has been 
mentioned, not all applications will be approved and some that are approved 
will be reduced in size by Manpower. 

The Comptroller of Budgets advises that, if this report is approved, the 
source of funding would be Contingency Reserve. 

No_te^: Wages above these base rates, materials, equipment, etc. beyond the 
lederai amount, or any wage increase in 1978 would increase the City's share. 

}.E( DATIONS 

i^liief Constable RECOMMENDS that City Council approve these proposed programs 
up to a maximum of $68,117 or 13% of the total and that the amount be provided 
from Contingency Reserve." 

The City Manager reports as follows: 

On August 9, 1977, City Council approved the following motion: 

"THAT (a) The City participate financially to a maximum City cost 
of $100,000 in Canada Works Phase 2 1977-78; 

(b) The Standing Committee on Finance and Administration be 
authorized to select the proposals to be submitted to 
Canada Manpower and to establish priorities among the 
proj ects ; 

(c) The City Engineer or his representative be authorized to 
sign the application forms and the agreement on behalf of 
the City and to make minor adjustments where required." 

On August 23, 1977, City Council approved a recommendation that sixteen Priority 1 
(City cost $95,411) and two Priority 2 (City cost $18,888) projects be forwarded 
to the Federal Government for consideration. These outstanding applications 
are being reported to Council rather than Committee to meet deadlines for Federal 
Government processing of Canada Works applications. 

Note: Priority 2 projects are alternates which may be substituted for Priority I's 
not accepted by the Federal Government. 

Assuming the projects from the Police Department are to be considered, some 
possible alternatives and the consequences are presented as follows: 
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Alternative A 

Council could set a Priority 1 category on the two highest priority Police 
projects, involving a City share of $25,773. This vjould be consistent with 
the Committee's action in putting a priority 1 on projects making up about 
one-third of the total City share proposed. An additional two projects could 
be established as Priority 2, in keeping with the discussion in the report. 

Alternative B 

Council could review all the suggested Police projects and establish priorities 
for each project. 

FUNDING 

Under either Alternative A or B, additional funding may be required if the 
Federal Government approves all the City's applications. If Council wishes 
to maintain the $100,000 limit presently established while submitting Police 
projects, other projects already applied for would have to be withdrawn to ensure 
funding for Priority 1 applications. " 

The City Manager RECOMtffiNDS that: 

A) City Council establish priority 1 projects for the Police Department 

in approximately the same proportion as the current program and, therefore, 
rate Native Street Workers and Industrial Watch as Priority 1. 

B) City Council establish two projects. Neighbourhood Watch (Center) and 
Neighbourhood Watch (West End) as Priority 2. 

A. maximum of $21,000 in additional funding be approved for Priority 1 
projects to be provided from Contingency Reserve. 

e City Engineer or his representative be authorized to sign the applica- 
n forms and the agreement on behalf of the City and to make minor 
id^ustments where required. 


FOR COUNCIL ACTiCM SEE PAGE(S) ...S^, 
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Board of Administration, November 6, 1970 (WORKS - 6) 

Clause No. 6 (Cont'd.) 


I RECOMMEND: 

(A) Glen Drive Extension 

That Glen Drive be extended from the present dead-end, 
north of Great Northern Way, to a point approximately 
400 feet further north, that the surface be graded and 
gravelled and that two temporary catch basins be in- 
stalled at the north end of the extension. The estimated 
cost for the extension is $12,000 and the funds are 
available in Capital Budget Account No. 146/7914 - 
Grading Unallocated. 

(B) Water Main Extension 

(1) That a water main be installed on Glen Drive from 
Great Northern Way to a requested service location 
for the Sealand Development. 

(2) That the costs of this installation be charged to 
Burlington Northern Inc. 

(3) That permission be granted to enter into any neces- 
sary agreements with respect to the water main 
crossings of three Burlington Northern and one 
Canadian National tracks, such agreements to be to 
the satisfaction of the Corporation Counsel. 

(C) Track Crossing Approval 

(1) That the Corporation Counsel be authorized to make 
application to the Railway Transport Committee for 
an order to permit the construction of a roadway 
across the Burlington Northern track on Glen Drive 
at 5th Avenue . 

(2) Burlington Northern Inc. to support the City's 
application for the track crossing of a roadway. 

(3) Burlington Northern Inc. to bear all costs, actual 
and related, of construction and maintenance of the 
roadway crossing of the track. 

(4) The City Engineer be authorized to sign the applica- 
tion plans to the Railway Transport Committee. 

(D) Sanitary and Storm Sewer Easements in Parcel 8 

(1) That Burlington Northern Inc. be granted an easement 
through Parcel 8 of Parcel I, D.L. 2037 for the sum 
of $1.00 to contain the Railway Company's sanitary 
and storm sewer connections subject to the following 
conditions : 

(i) The Railway Company to furnish proper plans 
satisfactory to the City Engineer. 

. . . Cont'd. 
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MANAGER'S REPORT 



September 22, 1977 


TO: Vancouver City Council 


SUBJECT: CIVIC THEATRES - ORGANIZATION 


CLASSIFICATION: Reconnnendat ion 


The Administrative Analyst, in conjunction with the Theatre Manager, has 
reviewed the operations and organization of the Civic Theatres Department 
in response to their expressed need for additional staff, and reports as 
follows : 


"General Administration 


Two of the most important functions of the Administrative Office are the 
booking of performances and the control of cash. The booking function is 
presently performed by a booking clerk who makes longhand entries in a 
large, cumbersome ledger up to twenty-four months in advance of the per- 
formance. These bookings are revised as commitments change, requiring 
her to constantly revise and make reference to the very bulky and cumbersome 
ledger. She also prepares lists of events, draws up contracts, follows up 
on prepayments and maintains a set of contract files. 

While the typing workload is not heavy, approximately 40% of it could be 
readily handled by the use of form letters which would require minor editing 
to satisfy individual requirements. 

It is my proposal that the booking ledger be completely replaced by an 
-1 — '-iptlc editing typewriter with visual output. Such a machine would 
give LLie booking clerk or the Theatre Manager immediate access to the 
status of future bookings at all theatres and would be capable of fast and 
I revision and updating. The cost of such a piece of equipment is 

.mat^ly $17,000. 

The present procedure for collecting and counting the cash generated at the 
Theatre bars, hat checks, concessions and parking lot are being reviewed in 
conjunction with the Internal Auditor. While a general streamlining of the 
present manual system will ultimately ensue, there is a definite need for 
the procurement of an electric cash counting machine to alleviate the work- 
load of both the Front-of-House Manager who prepares an initial balance in 
the evening and the Administrative Clerk who prepares bank deposits on a 
regular basis. The Administrative Clerk is presently spending approximately 
sixteen hours per week in performing this function and it is the goal of 
both the Administrative Analyst and the Theatre Manager to completely eliminate 
a large portion of this workload. The cost of an electric cash counting 
machine is approximately $1,000. 


I.A.T.S.E. Payroll 

At present, the Back-Stage Clerk, employed on the casual payroll since 1964, 
is fully occupied for 35 hours per week and does not have time to maintain 
the necessary journals. The present system of charging the promoter for 
casual back-stage personnel was devised at a time when only 200 performances 
per year were booked. A total of 612 performances are anticipated in 1977. 
A number of "packaged systems" and mini-computers have been investigated 
to alleviate the workload and free up most of the Clerk's time. The most 
practical approach appears to be the purchase of a pre-packaged manual system 
tailored to the requirements of this function at a cost of approximately $2,000. 


The institution of the foregoing system will permit the Back-Stage Clerk to 
assume other duties presently performed by casual stage doormen at the Orpheum 
Theatre. The physical transfer of this position to the Orpheum will result in 
annual savings of approximately $8,500 with alterations proposed for the 
office accommodation and telephone systems costing approximately $400 for 
installation; annual recurring cost of approximately $600 for the revised 
telephone service. 
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It is further proposed that the Back-Stage Clerk position be made permanent 
retroactive for 1 year at a cost of $700 per year. 

Summary 

The following table summarizes the costs of implementing the foregoing proposals 


Annual 

Cost 

1977 
Portion 

Non- 
Recurring 
Cost 

Editing typewriter with 
visual output 



$17,000 

Cash Counting Machine 



1,000 

Bookkeeping System 



2,000 

Orpheum Alterations 



200 

Telephone Alterations 

$ 600 

$ 150 

200 

Permanent position-net cost 

700 

700 


Total 

$1,300 

$ 850 

$20,400 






The foregoing costs are offset by a saving of $8500 per year through the 
n;>rt-i3l elimination of casual Stage Door Attendants at the Orpheum Theatre, for 
a new annual saving of $7200. 

The Administrative Analyst RECOMMENDS as follows: 

A. ihat a total of $20,400 be approved for a purchase of equipment and 
systems for the Civic Theatres. 

B, That an additional clerical, position be established in the Civic 
Theatres Department to be located at the Orpheum stage door, subject 
to classification by the Director of Personnel Services. 

The Comptroller of Budgets and Research advises that if the foregoing 
recommendations are approved the 1977 operating costs of $850 will be availa- 
ble within the Department's budget and that the source of funds for the non- 
recurring costs will be Contingency Reserve. " 

The City Manager RECOMMENDS that the foregoing recommendations be approved ana 
the Administrative Analyst report back in July, 1978 on the results of the 
foregoing operating improvenents and the effect upon the total staff comr'^ement. 


FOR CO'JNCll ACTIO?! SEE PAGUfS) idB. 
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MANAGER ' S REPORT 

Sf-ptrmber 22, 1977 

TO: Vancouver City Council 

SUBJECT: VACANT PROPERTY AT 2777-79 POINT GREY ROAD 
CLASSIFICATION: Recommendation 

The Supervisor of Properties reports as follows: 

"The subject property, legally described as Parcel A of 

Lots 3 & 4, Block 1, District Lot 192 was acquired 

February 28, 1973, as per Resolution of City Council 

March 27, 197 3, and in accordance with the City's long term 

acquisition policy in this area (recently confirmed by Council) . 


Improvements on the site consist of a dwelling and garage 
erected in 1916 on a lot approximately 109 ft. wide and 
20,475 sq.ft. in area. The current tenant has advised 
they will be vacating the building on the 30th day of 
September 1977. 

The building exterior is in need of repair and painting 
while the surrounding grounds require maintenance. It 
is nobed that tenants are reluctant to improve the 
property under a temporary rental situation. 

For these reasons, the Supervisor of Properties recommends 
that arrangements be made for removal of the buildings. 

It is noted that City Council 'In Camera ' on February 6, 
1973, Item 5, dealt with various matters regarding the 
Point Grey Road Project. One of the recommendations 
by Council was that in consultation with the Parks Board, 
the City, proceed to open up these lands involved which 
are under City ownership now. 

The Superintendent of Parks and Rf creation concurs with the 
recommendation and will grade and landscape the site for park 
purposes. It is therefore recommended that the Supervisor of 
Properties be authorized to call for tenders and to award the 
contract for rpmoval of the building known as 2777-79 Point 
Grey Road . " 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Properties be approved. 


FOR COUNCIL ACTION SEE PAGE(S) 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


SEPTEMBER 15, 19 77 


A meeting of the Standing Committee of Council on Community Services 
was held on Thursday, September 15, 1977, in Committee Room No. 1, 
Third Floor, City Hall, at approximately 1:30 P.M. 


PRESENT: Alderman Rankin, Chairman 
Alderman Bellamy 
Alderman Ford 
Alderman Gerard 
Alderman Marzari 

COMMITTEE CLERK: H. Dickson 


Adoption of Minutes 

Minutes of the Community Services Committee meeting of Thursday, 
August 25, 1977, were adopted. 


INFORMATION 

1 . Sale of Surplus City Furniture and Equipment 

Under procedures approved by City Council on April 23, 19 74, 
the Committee has authority to approve the sale of surplus City 
furniture and equipment with an auction value over $300.00 to non- 
profit organizations for a nominal sum ($10 or 10% of auction value, 
whichever is greater) . 

The Committee had before it for consideration requests for 
surplus City furniture and equipment from 

a) Vancouver Co-operative Radio CFRO-FM 

b) Vancouver East Cultural Centre 

c) Disabled Citizens Resource Council 

Following discussion, it was 
RESOLVED 

THAT the Committee approve of the following sales: 

a) $440.00 worth of surplus City furniture and equipment 
to Vancouver Co-operative Radio CFRO-FM for $47.08; 

b) $512.00 worth of surplus City furniture and equipment 
to Vancouver East Cultural Centre for $54.78; and 

c) $650.00 worth qf surplus City furniture and equipment 
to Disabled Citizens Resource Council for $69.55. 


RECOMMENDATION 

2 . Liquor Permit Application - 2032-36 West 41st Avenue 

The Committee had before it for consideration a City Manager's 
report dated August 30, 1977 (copy circulated) in which the Director 
of Planning reported on Development Permit Application No. 78489 
which had been filed by Mr. Dennis Foisy to use a portion of the 
second floor of 2032-36 West 41st Avenue as a holding bar area in 
conjunction with a proposed restaurant. 
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Report to Council 

Standing Committee of Council on Coajmunity Sefvices 
September 15, 1977 


The applicant and a representative of the Director of Planning 
appeared before the Committee on this matter, and during discussion, 
it was noted the restaurant will have a seating capacity of forty 
persons and the holding bar area will have seating for ten persons. 
It was also noted that the site is approximately one-half block 
from any residential premises. 

Following discussion, it was 

RECOMMENDED 

THAT Council approve the issuance of Development Permit 
Application No. 78489 to Mr. Dennis Foisy to use a portion 
of the second floor of 2032-36 West 41st Avenue as a hold- 
ing bar area in conjunction with a proposed restaurant. 


3 . Entertainment in Drinking Establishments 

The Committee had before it for consideration a City Manager's 
report dated August 31, 1977, in which the Director of Legal 
Services responded to a request from the Committee to report on 
the powers of the City to suspend licenses because of unsatisfactory 
types of entertainment in licensed premises. 

During consideration, the Committee noted from the Manager's 
report that an amendment has been introduced to the Liquor 
Control and Licensing Act which, once proclaimed, will give 
municipalities or regional districts the right to restrict or 
'^Tohibi^ any or all types of entertainment in licensed premises. 

'~'his amendment, however, has not yet been proclaimed and there- 
lOi is not yet law. 

Following discussion, it was 

RECOMMENDED 

THAT consideration of regulations on entertainment in 
licensed premises be deferred until the amendment to 
the Liquor Control and Licensing Act which provides 
municipalities with the right to restrict or prohibit 
entertainment in licensed premises is proclaimed. 


4 . Neighbourhood Pubs - Licensing Procedures 

The Committee had before it for consideration a City Manager's 
report dated August 8, 1977 (copy circulated) in which the Director 
of Permits & Licenses reported on procedures and regulations which 
apply to neighbourhood pubs. 

During consideration of this matter, it was noted from the 
Manager's report that up to and including July 28, 1977, there 
have been sixteen applications to the Liquor Control & Licensing 
Branch for "pre-clearance" approval for proposed neighbourhood 
pubs and none had been approved. 

It was also noted that several changes have been made in the 
Liquor Act affecting neighbourhood pubs, among them, a requirement 
that neighbourhood pubs would not now be located on or near a main 
arterial traffic route. 
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During discussion, the Committee noted that this particular 
restriction, if taken in conjunction with the various other 
Provincial and City regulations pertaining to the location of 
neighbourhood pubs, would almost totally prohibit the establish- 
ment of neighbourhood pubs. 

It was the feeling of the Committee that if there are to be 
neighbourhood pubs, then these should be located near main 
arterial traffic routes. 

Following discussion, it was 

RECOMMENDED 

THAT the City write the Provincial Liquor Control and 
Licensing Branch requesting clarification and the 
reasons why the Branch does not permit neighbourhood 
pubs near main arterial traffic routes. 


5. Parking on Residential Streets in the Vicinity of 
Congo Bob ' s Neighbourhood Pub, 372 8 Clark Drive 

On March 29, 1977, when considering a report from the Standing 
Committee on Community Services regarding residents' complaints 
related to the operation of Congo Bob ' s Neighbourhood Pub, City 
Council approved the following recommendation: 

"THAT the City Engineer conduct a survey of residents 
and property owners in the vicinity of Kingsway and 
Clark Drive, in particular 21st Avenue and Clark Drive, 
to determine the number of property owners who may be 
in favour of a 'Residents Only' parking restriction, 
and report back to the Community Services Committee." 

The Committee had before it for consideration a City Manager's 
report dated August 15, 1977 (copy circulated) in which the City 
Engineer reported on his survey of the Kingsway and Clark Drive 
area. The report concluded with the recommendation that "Residents 
Parking Only" zones not be established at this time in the vicinity 
of Congo Bob' s Neighbourhood Pub. 

During brief consideration of this report, it was noted that 
the Engineer's survey had indicated the parking problem in the 
area is moderate and it was 

RECOMMENDED 

THAT "Residents Parking Only" zones not be established 

at this time in the vicinity of Congo Bob ' s Neighbourhood 

Pub at Kingsway and Clark Drive. 


6. Request for Extended Hours - 

Bimini Neighbourhood Pub, 2010 West 4th Avenue 

In response to a request from Mr. Peter Uram, operator of 
Bimini Neighbourhood Pub, for an extension of operating hours, a 
City Manager's report dated August 8, 1977 (copy circulated) was 
before the Committee for consideration. 


Continu<^ • , * * 
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Also before the Committee was a letter dated August 15, 1977 
from Mr. Peter Oram clarifying the hours which he wishes to 
operate; a letter dated August 20, 1977 from Mr. Brian Sellstedt, 
a neighbour of the pub, in which Mr. Sellstedt complained of a noise, 
parking and other problems; a letter dated August 22, 1977 from Ms. 
Gretchen Grabow of 2045 Maple Street also complaining of similar 
problems, and an undated letter from tenants in an apartment building 
at 2045 Maple Street also complaining of noise problems in the neigh- 
bourhood (copies circulated) . 

In the Manager's report, the Director of Permits & Licenses 
referred to a letter from the Treasurer of a condominium at 2080 
Maple Street which expressed concern over parking problems caused 
by patrons of Bimini Neighbourhood Pub. 

Appearing before the Committee on this matter were Mr. Peter 
Oram, residents of the area and the Director of Permits & Licenses. 

During consideration of this matter, Mr. Uram spoke to his 
application for an extension of hours, pointed out that because his 
establishment closes at 11:00 P.M., customers bring their cars in 
order that they may drive to other entertainment establishments when 
Bimini closes. Mr. Uram indicated his willingness to improve the 
parking situation, saying that he has two lots which could be allocated 
for parking and suggesting that persons be allowed to park on West 4th 
Avenue . 

Pesidents of the area spoke to the Committee and reiterated 
their complaints of noise and parking problems, stating that a 
later closing time would be unacceptable to them. 

ing consideration of this matter, it was pointed out by the 
Jhai"man that the establishment of the pub at this location was 
approved by City Council following a referendum of residents of the 
area and that residents had been told prior to the referendum that 
the pub would be required to close at 11:00 P.M. 

Concern was expressed by the Committee over the alleged use of 
three parking spaces at the rear of each of two residential houses 
by commercial customers. The houses are adjacent to the pub and are 
owned by Mr. Uram. 

The Director of Permits & Licenses replied by distributing a 
letter dated September 9, 1977 (copy circulated) from Mr. N. 
McClellan of the Permits & Licenses Department, in which it was 
stated that many inspections have been carried out during the day 
and evening to determine if the rear yards of these two premises 
were being used as a commercial parking lot, but that no such 
evidence has been obtained. The letter stated that every effort 
has been made and is being made to determine if there are any by- 
law violations and that if such evidence is obtained, the matter 
would be referred to the Law Department for the laying of charges. 

It was pointed out by the Director of Permits & Licenses that 
residents in the area could lay the information required for the 
laying of a charge . 

It was the feeling of the Committee that the original concept 
of neighbourhood pubs was that they were to be small establish- 
ments with a bare minimum of motorized customers. It was felt that 
an extension of operating hours for the pub could aggravate the 
noise and parking problems which residents have complained about. 

It was suggested that the operator of the pub meet with 
residents in an endeavour to improve the parking and noise problems. 
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The Chairman suggested and the Committee agreed that the 
Police Department be requested to thoroughly investigate the 
parking problems in the vicinity of Bimini Neighbourhood Pub, 
in particular, the use of six parking spaces at the rear of 
2013 and 2017 West 5th Avenue, and report to the Community 
Services Committee's next meeting. 


It was 
RECOMMENDED 

THAT the hours of operation for Bimini Neighbourhood Pub, 
2010 West 4th Avenue, not be extended at this time. 


7 . Lease - Mount Pleasant Child Care Centre 

The Committee had before it for consideration a City Manager's 
report dated August 4, 1977, in which the Supervisor of Properties 
reported on a lease of property at the corner of 7th Avenue and 
Windsor Street to the Mount Pleasant Child Care Centre. 

The report submitted for consideration to the Committee 
whether a new 10-year lease should be granted to the Child Care 
Centic. Tills extended term lease was requested by the Child Care 
Centre in order to renegotiate a mortgage on the Child Care Centre 

ihe Chairman advised the Committee that he had received a 
memorandum dated September 14, 1977 (copy circulated) from the 
Supervisor of Properties advising that the Child Care Centre has 
now received its mortgage without the 10-year lease and that it 
is now unnecessary for the City to extend the lease. 

It was therefore 

RECOMMENDED 

THAT the Committee not consider at this time an extension 
on the lease of property to Mount Pleasant Child Care 
Centre . 


8 . Applications for Teenage Discotheques 

The Committee had before it for consideration a City Manager's 
report dated August 30, 1977 (copy circulated) in which the Director 
of Permits & Licenses reported on four applications which have been 
received requesting an amendment to the License By-law to permit 
the establishment of teenage discotheques or dance halls for persons 
under 19 years of age. 

Appearing before the Committee on this matter were the operator 
of Bumpers Discotheque located at 7595 Kingsway in Burnaby who 
wishes to open a similar establishment in Vancouver, the operator 
of the Commodore Ballroom at 870 Granville Street who wishes to 
operate a teenage disco, other persons interested in the establish- 
ment of teenage discotheques, the Director of Permits & Licenses 
and representatives of the Police Department. 
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It was noted from the Manager's report that both the Police 
and Social Planning Departments favour the establishment of teenage 
discotheques under certain conditions, and in the report, the 
Director of Permits & Licenses recommended an amendment to the 
License By-law to permit teenage discotheques subject, to certain 
regulations . 

The operator of Bumpers Discotheque in Burnaby told the Com- 
mittee his discotheque comprises 8000 sq. ft. and is licensed to 
hold up to 650 teenagers. It operates near capacity on weekends. 
This establishment provides a large dance area and a variety of 
games, including pool tables and pinball machines. 

Representatives of the Police Department advised the Committee 
they have examined Bumpers Discotheque in Burnaby and have found 
it to be a well-run establishment, and that if similar operations 
are permitted in the City of Vancouver, they should be on ground 
floor premises, in well-lit neighbourhoods, away from the West End 
and close to transit services. 

The operator of the Burnaby discotheque advised the Committee 
that strict regulations prohibiting drugs or alcohol are rigidly 
enforced; that teenagers suspected to be under the influence are 
not permitted on the premises. 

The Committee was told by an applicant that he wished to open 
a similar establishment at 1605 West 5th Avenue, a light indus- 
trial area. This applicant suggested that teenage discotheques 
be permitted in light industrial zones. 

wever, it was pointed out by the Director of Permits and 
Licenses that there was no specific site application before the 
Cc r ' ' ee at this time; that only the matter of amending the by- 
.aw l:> permit such establishments was before the Committee. 

During discussion, the Committee expressed some concern over 
the inclusion of pinball machines, wondered whether 13 to 15 year 
olds should be permitted into teenage discotheques at certain 
hours such as Saturday afternoons, and expressed some agreement 
that teenage discotheques should be prohibited in certain areas 
of the City, such as in the West End. 

Following discussion, it was 

RECOMMENDED 

A. THAT the Director of Legal Services be requested to 
amend the License By-law to permit the establishment 
of teenage discotheques, subject to the following 
regulations : 

a) Council approval required before license 
is issued; 

b) Hours of operation to be 

6:00 p.m. to 10:00 p.m. Monday to Thursday 
during school term 

4:00 p.m. to midnight on Friday and during 
school vacation periods or days preceding a 
statutory holiday 

1:00 p.m. to midnight on Saturday 

c) Minimum age for patrons 15 years 
Maximum age 18 years 

d) Adequate adult supervision to be provided 
at all times to the satisfaction of the 
Chief Constable. 
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B. THAT the Director of Permits & Licenses report to 
the Community Services Committee with recommendations 
on what areas of the City teenage discotheques should 
be permitted in. 

C. THAT the Director of Permits & Licenses report to the 
Community Services Committee on the feasibility of 
permitting 13 to 15 year olds to attend teenage dis- 
cotheques, including recommendations as to what hours 
this age group should be permitted in teenage disco- 
theques . 

D. THAT the Director of Permits & Licenses report to the 
Community Services Committee with recommendations on 
whether mechanical games (i.e. pinball machines) should 
be permitted in teenage discotheques. 

E. THAT the request from the Commodore Ballroom to hold 
teenage dances on Sundays be refused. 


9 . Development Permit Fees for Day Care Centres 

A representative of the Social Planning Department appeared 
before the Coiranittee and requested that grants be made to four 
day care or after-school child care centres to cover the cost of 
development permit fees. 

It was explained to the Committee that three of these are for 
$150.00 each and one is for $375.00. 

The establishments are Dunbar Heights After School Care, 
Bilingual School Out of School Care, Dharmasara Child Care Society 
(Rainbows End) and Shaughnessy Point Grey Out of School Society. 

Following consideration, it was 

RECOMMENDED 

THAT Council approve grants to cover development permit 
fees as follows: 

$150.00 to Dunbar Heights After School Care 

$150.00 to Bilingual School Out of School Care 

$150.00 to Dharmasara Child Care Society (Rainbows End) 

$375.00 to Shaughnessy Point Grey Out of School Society 


The meeting adjourned at approximately 3:20 P.M. 
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(ii) The Railway Company to maintain the sanitary 
and storm connections to the easement area. 

(iii) The Railway Company to relocate the said 
sanitary and storm connections to Railway 
lands if required by the City and in that 
event to relinquish the easement. 

(iv) An agreement satisfactory to the Corporation 
Counsel and City Engineer." 

Your Board RECOMMENDS that the foregoing report of the 
Deputy City Engineer be adopted. 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


September 15, 1977 


A meeting of the Standing Committee of Council on Planning and 
Development was held in the No. 2 Committee Room, Third Floor, City 
Hall, on Thursday, September 15, 1977 at approximately 1.30 p.m. 

PRESENT: Aid. Harcourt, Chairman 

Aid. Brown 

Aid. Gibson 

Aid. Kennedy 

Aid. Puil 

CLERK TO THE 

COMMITTEE: M. L. Cross 


1 . Monthly Status of Rezoning Applications . 

The Committee considered a memorandum dated September 8, 
1977 from the Zoning Planner forwarding the monthly status of 
rezoning applications for the month of August (on file in City 
Clerk ' s office ) . 

At the meeting on September 8, 1977 the Committee requested 
information on the study that was being done by Mr. R. C. Mann 
for the Shaughnessy Heights Property Owners Association. 
Mr. R. Scobie, Zoning Division advised that Mr. Mann's draft 
report has been circulated to the Directors of the Property 
Owners Association and the Planning Department should be receiv- 
ing a copy shortly. The Council will be kept advised of the 
progress of the study. 

RECOMMENDED 

THAT the Monthly Status of Rezoning Applications 
for the month of August 1977 be received. 


2 . Additional Information to Accompany Rezoning Applications . 

The Committee considered a report of the City Manager 
dated August 18, 1977 (copy circulated). In the report the 
Director of Planning recommended that he be authorized to 
request applicants applying for rezonings to: 

a) erect an appropriate sign(s) on the site of the proposed rezoning in 
those instances where the Director of Planning feels it advantageous 
to inform the neighbours of the application. 

b) submit, as part of the application, a justification statement to 
support the rezoning application which describes the anticipated social, 
economic and environmental effects on the community and the anticipated 
traffic inpact should the rezoning be ajproved. 

c) submit, as part of an application requesting CD-I zoning, drawings 
containing sufficient detail to allow for a comprehensive evaluation 
of the proposed form of development, save and except for those areas of 

the city for which reports have been previously considered by Council 
containing prescribed uses, form of development and related regulations, 
these areas generally being the subject reznninq anolicatinns h»/ thp 
Director of Planning. 
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The Director of Planning would report back to Council on 
the success of the requirements at the end of a one year period. 
The City Manager submitted the recommendations of the Director 
of Planning to the Committee for Consideration. 

With respect to (b) above, members of the Planning Depart- 
ment outlined the present situation whereby applicants submit a 
single sheet of paper indicating only the present zoning and the 
requested zoning and pay the processing fee. Drawings are some- 
times submitted with the application but there is rarely enough 
detailed information to enable the Planning Department to make 
a recommendation to Council on the rezoning. The staff have to 
request the additional information from the applicants and the 
information has to be analyzed with respect to the impact on 
the neighbourhood i.e. the effect on the existing commercial in 
the area, increase in traffic caused by a development, would the 
area accept an increase in density, etc. The Planning Department 
feels that as the applicants are requesting to make a change to 
the Zoning and Development By-law, Council's stated policy fo-^ 
the City, they should be required to produce information which 
would indicate that the resultant development would be more 
acceptable to the one allowed under the present zoning. Not all 
applications would need to be accompanied by a detailed social, 
economic and environmental statement but they should all contain 
a statement to justify the rezoning. 

Some members of the Committee felt that the applicants 
should not have to provide this information but that the staff 

^I'le Planning and other departments should provide the inform- 
ation to Council. The Committee requested a clarification as to 

' as intended by (b) . The Chairman suggested that it would 
t -^eful for the Committee to know which of the applications on 
t Status of Rezoning Applications report would be required 
to provide a statement of social, economic and environmental 
impacts on the surrounding neighbourhood. It would also be useful 
to know which of the applications were received with sufficient 
information and which ones the staff had to request further 
detailed information from the applicant. The Committee wished to 
see an example of each. 

RECOMMENDED 

A. THAT the Director of Planning 's recommendation 
with respect to applicants for rezoning submitting 
a justification statement as to anticipated social, 
economic and environmental effects be deferred for a 
clarification report from the Director of Planning; 
such report to contain information as to which 
rezoning applications currently being processed were 
received with sufficient information and ones for 
which the staff had to request further detailed 
information . 

B. THAT the Director of Planning be authorised to 
request that applicants requiring rezoning 

(i) erect an appropriate sign(s) on the site of 
the proposed rezoning in those instances 
where the Director of Planning feels it 
advantageous to inform the neighbours of the 
application . 

(ii) submit as part of an application requesting CD-I 
zoning, drawings containing sufficient detail to 
allow for a comprehensive evaluation of the proposed 
form of development, save and except for those areas 
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of the City for which reports have been 
previously considered by Council containing 
prescribed uses, form of development and related 
regulations, these areas generally being the 
subject of rezoning applications by the Director 
of Planning. 

C. THAT the Director of Planning report back on the success 
of these requirements at the end of a one year period. 


[Aid. Puil wished to be recorded as opposed to recommendation 
B(i) and (ii) and Aid. Kennedy wished to be recorded as 
opposed to recommendation B(ii)7] 


3 . Processing of Development Permit Applications . 

During discussion of the report on Rezoning Applications, the 
Chairman suggested that the Director of Planning update the 
1975 comprehensive report on the processing of development 
permit applications and report back. 

RECOMMENDED 

THAT the Director of Planning prepare an update of the 

1975 report on processing of Development Permit Applications 

for consideration by the Committee. 

4. Fi3x Hitting Townhouses in Multiple Family Zones: Proposed By- 
Law Amendments. 


The Committee considered a report dated August 23, 1977 (copy 
circulated) which the City Manager submitted for Consideration. 
In the report, the Director of Planning advises that on August 
24, 1976 Council passed a resolution Instructing him to make 
application to amend the appropriate Zoning and Development 
By-law to allow townhouses as an outright use in the RM-2, 
RM-3 and RM-3A districts. The Director of Planning now wishes 
to amend the rezoning application to permit townhouses as con- 
ditional use, as a higher level of quality could be negotiated 
for this form of housing. It is anticipated that there would 
not be a great number of applications for townhouses in these 
districts and it is felt that the development permit staff time 
for processing the applications would be warranted. 

The City Manager noted that this proposal increases the number 
of conditional uses and the discretion given to the Director of 
Planning. This should result in better design, but it also 
increases the uncertainty for the owner of the property, and 
requires more processing time and more staff involvement. 

The Director of Legal Services had general concerns about 
delegating to the Director of Planning the authority to vary 
regulations "where he is satisfied that a more satisfactory 
development is achieved thereby." 

Mr. R. Youngberg, Associate Director, Area Planning, advised 
that with the proposed amendment the Director of Planning would 
only have increased discretion over front, side and rear yards 
and the horizontal right angle. 
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There was a lengthy discussion on the increased discretion of 
the Director of Planning. Mr. T. Droettboom, Associate Director, 
Overall Planning, advised that the "Director of Planning" in the 
case of processing development permit applications was not one man 
but a staff committee comprised of representatives from other 
departments as well as Planning. The staff Committee make recom- 
mendations on the development permit applications to the Director of 
Planning. 

Mr. K. Dobell, City Manager's office, advised that a review of 
the Zoning and Development By-law is currently being undertaken 
and suggested that this matter be deferred until the Committee 
receives the report on the processing of development permit applica- 
tions which it requested the Director of Planning to prepare. He 
also suggested that it would be advantageous to the Committee to 
discuss the discretionary powers of the Director of Planning with 
the By-law Consultant before his review is complete. 

RECOMMENDED 

THAT the Committee take no action at this time on the 
recommendations contained in the report of the City 
Manager dated August 23, 1977. 


5 . Community Involvement in the Development Permit Process . 

The Committee considered a report dated September 8, 1977 
(on file in the City Clerk's office) which the City Manager sub- 

.a.. L,. I l^.if ormaLion . In the report the Director of Planning 

refers to a memorandum dated August 2, 1977 from the Mayor expressing 

i.s ith respect to the Kitsilano Planning Committee's 
1.1 vT lent in the development permit process. The report discusses 
the de eiopment permit process, the authority provided to the 
:)ffLcials to involve the community in the process and the factors 
that affect the efficient processing of development permit 
applications . 

RECOMMENDED 

THAT the report of the City Manager dated September 8, 1977 
be received for Information. 


6 . Strathcona Sites C and D . 

The Committee considered the following: 

(a) Memorandum dated August 12, 1977 from the Associate 
Director, Area Planning, to the City Manager (copy 
circulated) . 

(b) Memorandum dated August 31, 1977 from the Assistant 
Supervisor - Property Negotiations to the Associate 
Director, Area Planning (copy circulated) . 

Mr. R. Youngberg, Associate Director, Area Planning, advised 
that the communication to the City Manager was intended as an 
information memorandum outlining the status of sites C & D, suggest- 
ing the following courses of action: 

(i) Initially, a recommendation should be forwarded to 

Council that no commitments be given to any group at 
this point in time and that Site C and D be examined 
without reference to its long and complicated past 
history. There may, however, be some legal constraints 
related to Urban Renewal agreements and this will have 
to be checked out. 


m -t /S * ■ ■ • 


Report to Council 

Standing Committee of Council 

September 15, X97i tx~% 


Cjaijjea Mo> 6 continued . 

(ii) Review zoning, Development Guidelines , site size, 
existing subdivision, etc. to consider whether 
other uses (e.g. park, parking lot) may also be 
appropriate and whether the existing legal con- 
straints on housing form make sense in 1977. 

(iii) Explore the problem of existing police parking 
(150 cars ±) on the site and options for other 
locations. Engineering is considering alter- 
natives and should know within two months if 
this is going to be a major issue, depending 
upon Council's decisions regarding parking for 
Gastown/Chinatown . 

(iv) Explore land use options - housing, parking, park 
or combination of these - in consultation with 
S.P.O.T.A., Engineering, Parks Board and Police 
Department . 

(v) Prepare a staff report to establish direction from 
Council re future use, marketing and s^^Rcng price 
of the site, such report should contain staff 
recommendations . 

(vi) Because the alternatives could become complex it 
may be appropriate to hire a consultant at some 
time in the future to evaluate the economics of a 
scheme or alternative schemes. 


Tl e memorandum outlines the uses which were allowed under the 
rezoning of CD-I in 1968 with amendments being made in 1972 and 197 
In November 1973 Council approved detailed conditions of develop- 
ment regulating the composition of housing, density, parking, etc. 
but these require review and revisions as they may no longer be 
appropriate. Mr. Youngberg advised that another concern has arisen 
in that the site may be considered for employee parking for the 
Police Department. This use may not be appropriate in the middle 
of a community but there is the possibility of joint development 
of the site with another use. 

Mr. G. Jordan, Supervisor of Properties, advised that the 
site had been assembled utilizing Urban Renewal Funds. It was sold 
to Orientif for housing. After selling the property the City ex- 
propriated the land for a new fire hall. The expropriation proceed 
ings continued for four to five years and the matter has apparently 
been settled by the Courts. During the expropriation proceedings 
the City decided to sell the land for senior citizens housing - 
Lot C to the Shon Yee Housing Society and Lot D to the Strathcona 
Property Owners and Tenants Association. Neither of the organiza- 
tions have title to the land; it remains in City ownership, however 
an interest-free interim financing of $12,500.00 each was advanced 
to the associations for development and consultant costs on the 
understanding that repayment would be made when the senior govern- 
ment financing was determined. The discussions with the organiza- 
tions in 1974 were held in abeyance pending a settlement with 
Orientif. This has been completed and the discussions can continue 
with Shon Yee and S.P.O.T.A. 
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In order to obtain the land for 1974 land prices, the Committee 
agreed that Shon Yee and S.P.O.T.A. would have to develop the 
land for co-operative or non-profit rental housing, not market 
housing. 

With respect to a commitment to either Shon Yee or S.P.O.T.A. 
the Supervisor of Properties is of the opinion that the City has 
a moral commitment to the organisations but there does not 
appear to be a legal commitment. 

After discussion the Committee 
RECOMMENDED 

THAT the Director of Planning be authorized to 

(a) Review zoning, Development Guidelines, site size, 
existing subdivision, etc. to consider whether other 
uses (e.g. park, parking lot) may also be appropriate 
and whether the existing legal constraints on housing 
form make sense in 1977. 

(b) Explore the problem of existing police parking 

(150 cars +) on the site and options for other locations. 

(c) Explore land use options - housing, parking, park or 
combination of these in consultation with S.P.O.T.A., 
Engineering, Parks Board and Police Department. 

Prepare a staff report re future use, marketing and 
selling price of the site. 

(Aid. Kennedy left the meeting during the discussion of the 
above item) 


The meeting adjourned at approximately 3.20 p.m. 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


SEPTEMBER 15, 1977 


A meeting of the Standing Committee of Council on Finance and 
Administration was held in the No. 3 Committee Room, Third Floor, 
City Hall on Thursday, September 15, 1977, at approximately 3:30 p.m. 


PRESENT: Alderman Brown, Chairman 
Alderman Gerard 
Alderman Gibson 
Alderman Marzari 

ABSENT : Mayor Volrich 
Alderman Puil 

CLERK : G. Harden 


RECOMMENDATION 

1 . Vancouver City Police Pipe Band 

The Committee considered a Manager's Report dated August 11, 
1977 wherein the Director of Finance reported on the Chief Consta- 
'-■'"-'s request for a grant of $1,000 from the City to assist in 
funding the cost of making a long playing record by the Vancouver 
r-ity Police Pipe Band. 

in a letter dated August 4, 1977 the Chief Constable advised 
that their Pipe Band is the official band of the City of Vancouver 
and their reputation is such that they are reputed to be outranked 
musically only by the Glasgow and Edinburgh Police Pipe Bands. 
They have made many appearances throughout Western Canada and the 
Pacific Northwest. It is felt that the record would serve as the 
calling card for the Vancouver Police Pipe Band, and, perhaps, for 
the City of Vancouver. Band members are satisfied that such a 
record would further enhance the reputation of the Band. 

Arrangements are presently being made to cut the record in the 
Fall of this year. The funding required to produce such a record 
approximates $4,000. Band members have assembled a total of $2,000 
and the Provincial Government approved a grant of $1,000. It is 
the intention of the Vancouver Police Pipe Band to distribute the 
record themselves. Any profits derived from the sale of the records 
would be minimal and would be deposited in the bank account of the 
Vancouver Police Pipe Band. These funds would then be used to 
assist with travelling expenses. 

Following discussion, it was 

RECOMMENDED 

THAT City Council approve a grant of $1,000 to the 
Vancouver City Police Pipe Band for the purpose of 
making a long playing record. 
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2 . Kitsilano Boys Band Alumni - Grant Request 

The Committee considered a Manager's Report dated August 31, 
1977 wherein the Director of Social Planning reported on the 
Kitsilano Boys Band Alumni's request for $2,500 to defray expenses 
for theatre rental, stage crew rehearsals, promotion and miscel- 
laneous operating costs in connection with a Golden Anniversary 
Concert in The Orpheum on Sunday, January 22, 1978. This event 
coincides with a tribute to Arthur A. Delamont who will be celebra- 
ting his 8 6th birthday on January 23. Mr. Delamont is the founder 
of the Kitsilano Boys Band and is still actively conducting concerts. 

It was pointed out that the Kitsilano Boys Band has been in 
existence for 50 years and is an excellent musical resource for the 
City. The Director of Social Planning feels that this is a most 
worthwhile occasion and that the work of Mr. Delamont and the 
Kitsilano Boys Band merits Civic support. However, it has been 
a practice of Council to provide funds equal to theatre rental, 
exclusive of other costs. 

Following discussion, it was 

RECOMMENDED 

THAT Council approve a grant of $1,270 equal to the rental 
of The Orpheiim for the Kitsilano Boys Band Alumni for 
their January 22, 1978 event at The Orpheum. 


^randview Community Centre Health Club 

On April 6, 1976, Council approved a report from the Standing 
omiLiittee of Council on Planning and Development, covering the 
appropriation of Neighbourhood Improvement Plan funds in the amount 
of $500,000 for an expansion of the Grandview Community Centre. 
Included in this $500,000 appropriation were plans for the inclusion 
of a Health Club facility. 

The Grandview Community Centre Health Club is scheduled to 
open for public use in September of 1977. This Health Club is a 
self-contained unit located on the lower floor of the Centre and 
consists of an exercise area, sauna and whirlpool facilities. It 
has easy access from the main entrance on Victoria Drive and from 
John Hendry Park on the south. 

The Committee considered a Manager's Report (copy circulated) 
dated August 16, 1977 outlining details of programming, supervision, 
operating schedules and staffing for the Grandview Community Centre 
Health Club. The report also outlined a budget for the Centre 
summarised as follows: 

BUDGET : 1977 1978 

Staff Salaries 15 weeks 50 weeks 

Total wages and salaries $13,754.00 $44,369.00 

Fringe benefits (9%) 1,238.00 3,993.00 

$14,992.00 48,362.00 

Publicity and Promotion 

Brochure publicizing opening, out- 
lining activities, complimentary 

passes etc. $ 3,000.00 $ 1,000.00 

Equipntent Maintenance 
Repairs, maintaining apparatus 

chemicals for whirlpool $ 2,000.00 $ 5,000.00 
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Clause #3 continued; 


Building Maintenance 

Casual janitorial and custodial 723.00 2,169.00 

staff; utilities, maintenance, etc. 1,250.00 3,750.00 


REVENUE 


Total building maintenance $ 1,973.00 $ 5,919.00 

Total operating Budget $21,965.00 $60,281.00 


1977 1978 


150 users/day @ $1.00 x 7 days $15,750.00 $52,500.00 

Locker Rentals 

36 units @ 10<: x 3 sessions x 7 days $ 1,134.00 $ 3,780.00 


TOTAL REVENUE $16,884.00 $56,280.00 


NOTE: 1977 budget based on 15 week operation 
1978 budget based on 50 week operation 

Following discussion, it was 

RECOMMENDED 

A. J.HAT the following full-time positions be established subject 
to classification by the Director of Personnel Services: 

Health Club Attendant I (Full-time) (20 weeks) (50 weeks) 
Class No. 250-2, Pay Grade 16 

Rate $955.00/month $ 3,825.00 $11,460.00 

B. THAT the following part-time positions be established subject 
to classification by the Director of Personnel Services: 

Swimming (Health Club) Instructors II 
Class No. C-94, Pay Grade 21 

Rate $5.70/hr, 57 hrs./wk. $ 4,874.00 $16,245.00 

Cashiers (Ticket Sales) Part-time 
Class No. C-10, Pay Grade 8 

Rate $3.84/hour 92 hrs./wk. $ 5,299.00 $17,664.0( 

C. THAT operating funds in the amount of $21,965 for 1977 be 
approved . 

D. THAT revenue in the amount of $16,8 84 for 1977 be approved. 

E. THAT if approved, the source of funding be contingency reserve 
for the excess of $5,081 estimated expenditure in over- 
estimated revenue. 

F. THAT operation and funding of the program be approved in 
advance of the 1978 operating budget, on the same basis of 
revenues and expenditure as for 1977. 
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INFORMATION 

4. Presentation by the B.C. Assessor on the 
Effects of Bill 31 


The Committee had for Information a Manager's Report dated 
September 8, 1977 wherein the Director of Finance gave background 
information on the changes in real property assessment and taxa- 
tion under Bill 31 which has been approved by the Provincial 
Government and is expected to be proclaimed in time to be effective 
for 1978. 

The purpose of the Bill is to unfreeze the assessment rolls 
and commence to bring equity into the assessment system. The 
Bill enacts many changes, the main one being assessment of land 
and improvements will be based on "actual value". Different classes 
of property will be taxed on different percentages of actual value 
depending upon Council's choice of four options. The options are 
provided for Municipalities in B.C. to choose from in implementing 
their own concepts of taxation within the overall context of the 
shift to modify actual value as provided in Bill 31. (The four 
options are described in detail in the Manager's Report.) 

The Minister of Finance has indicated that for school tax 
purposes he will be recommending to the Cabinet that the assessed 
values for residential properties be established at 15% of actual 
value, utility and primary industrial property at 30% of actual 
value, and commercial and secondary industrial property at 2 5% 
" -^u.-^l VTlue. 

Mr. Hector Urquhart, Area Assessor, and Mr. Pat Rogers, Deputy 
Area .ssessor, gave a detailed explanation of the effects Bill 31 
vvill have on real property assessment and taxation and the four 
options provided. 

It was pointed out that options C and D would increase taxes 
for single family and other residential properties with little or 
no increase in taxes for primary industry and other commercial 
properties . 

Discussion centred on options A and B, both of which will 
provide a slight decrease in taxes for most single family and 
other residential categories and would mean an increase in taxes 
for primary industry and commercial, the hardest hit being small 
businesses. 3,200 out of 8,043 small businesses would receive an 
increase of approximately 4 0%. It was suggested that this could 
be alleviated by a decrease in the business tax. The difference 
between options A and B is a phasing-in period over 3 years of large 
tax increases under option A. Option B has no phasing-in period. 

The Assessor emphasized that the tax shifts for each cate- 
gory are averages and that within each class there can be quite 
a range of tax increases and decreases for individual properties, 
including residential categories. 

The Chairman thanked the Assessor for his presentation and 
felt it would be helpful to have a similar presentation for other 
members of Council. The Assessor agreed to this. 


The meeting adjourned at approximately 4:50 p.m. 


« * * * 
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Board of Administration, November 6, 1970 .... (BUILDING - 1) 


BUILDING AND PLANNING MATTERS 

INFORMATION 

1. Carport: 1061 East 57th Avenue 
Mr. W. J. Heinrich 


A request for an appearance as a delegation before Council has been 
made with respect to an addition to an accessory building at the 
above location. The City Building Inspector reports as follows: 

"On August 30th, 1968, the Technical Planning Board approved an 
application for a Development Permit, made by Mr. W. Heinrich, 
for a carport addition to an existing garage. This application 
was approved with the conditions that (1) the total gross floor 
area of the accessory buildings do not exceed 500 square feet, 
(2) the total width of the accessory buildings do not exceed 
22 feet, and (3) the height does not exceed 10 feet. 

On March 4th, 1970, an inspection of the site was made where it 
was found that an addition had been made to the existing garage 
and with this addition the area of the accessory buildings now 
exceeded 500 square feet. It was further reported that the 
total width of the accessory buildings was now 31 feet. Our 
records show that a building permit has not been obtained for 
this addition. 

On April 1st, 1970, Mr. Heinrich was notified by this Department 
to remove the addition to the carport. As a result of this 
letter on April 29th, 1970, a second development permit application 
was made by Mr. Heinrich requesting relaxation of the maximum 
height, width and area requirements under the Zoning and Develop- 
ment By-law for an addition to provide shelter for a camper. 

On May 13th, 19 70, the Technical Planning Board refused this 
application and re-affirmed its previous decision which would 
permit the erection of accessory buildings, provided their 
total floor area did not exceed 500 square feet, with a maximum 
width of 22 feet and a maximum height of 10 feet. 

On June 2nd, 1970, this Department again notified Mr. Heinrich 
that the addition must be removed. Re-inspection on July 27th, 
19 70 found that the addition had not been removed and that a 
camper truck exceeding a GVW of 6000 pounds was now stored in 
the new addition. Re-inspection again on August 19th, 1970, 
found that the addition still existed and that the truck was 
still stored on the site. 

On September 9th, 1970, a notice to remove the addition and the 
truck from the site in question was delivered to Mr. Heinrich. 
This notice advised Mr. Heinrich that unless the order was com- 
plied with within thirty days, enforcement action would be taken. 

On October 14th, 1970, a re-inspection of the site was made where 
it was found that the carport addition was still existing and 
that a truck with a GVW of 10,000 pounds was stored on the site. 

The next stage in the enforcement procedure would be to refer the 

matter to the City Prosecutor with a view to laying a charge. 

This will not be done until after Council has received this report." 

This matter is submitted to Council for INFORMATION. 
DELEGATION REQUEST: Mr. W.J. Heinrich 


****** 
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STANDING COMMITTEE OF COUNCIL 
ON 

TRANSPORTATION 


REPORT TO COUNCIL 



September 15, 1977 


A meeting of the Standing Committee of Council on Transportation 
was held on Thursday, September 15, 1977, at approximately 3:30 p.m. 
in the No. 1 Committee Room, Third Floor, City Hall. 


The minutes of the meeting of August 25, 1977, were adopted. 


RECOMMENDATION ; 

1. Charter Limousines 

The Committee had for consideration a Manager's Report dated 
August 24, 1977, (circulated) in which the Director of Permits and 
Licenses reported on a request by Budget Rent a Car for an amendment 
to the Vehicles for Hire By-law allowing a limousine to be leased to 
a limousine company on an hourly, daily, or weekly basis. 

The Director of Permits and Licenses, in the report, noted that 
under the present Section 13 (b) of the By-law licensed limousine 
companies were required to own their vehicles. He expressed concern 
that the proposed amendment could lead to a situation where a 
limousine business could be started with little or no capital with 
no subsequent risk or loss should improper operation result in 
suspension or cancellation of a business license. The four limousine 
companies operating in the City did not support the Budget Rent a Car 
application. 

Mr. R. Davis, for Budget Rent a Car, addressed the Committee and 
stated the company wished to provide a lease service which would be 
useful in covering overload periods. The Public Carrier Licensing 
Authority had no objection to the proposal, but a city license would 
be required. 

Representatives of the four existing limousine companies also 
addressed the Committee opposing the By-law amendment. They pointed 
out their companies carried $10 million public liability insurance 
for seven-passenger vehicles which cost approximately $30,000 each. 
This type of insurance coverage would not be available for a rental 
vehicle. It was estimated overloading occurred approximately five 
days a year, usually during graduation period. At such times the 
companies had a sharing arrangement which provided sufficient vehicles 
for the business available. 

It was 

RECOMMENDED , 

THAT the By-law amendment requested by Budget Rent a Car 
be denied. 


2 . Traffic Rearrangement on Robson Street 

In a Manager's Report dated September 12, 1977, (circulated) 
considered by the Committee this day the City Engineer reported on 
a transit and traffic plan proposed for Robson Street to be 
introduced in late October to coincide with the opening to transit 
of the pedestrian/transit mall through the Provincial Government 
complex and B.C. Hydro's City-wide transit schedule changes. 


PRESENT: 


Alderman W. 
Alderman D. 
Alderman M. 
Alderman M. 
Alderman H. 


Kennedy, Chairman 

Bellamy 

Ford 

Harcourt 

Rankin 


CLERK TO THE 
COMMITTEE: 


J. Thomas 
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Earlier this year Council decided the one block section of 
Robson Street through the Provincial Government complex, between 
Howe and Hornby Streets, should be limited to pedestrian and transit 
use only. In the report, the City Engineer, outlined proposals 
necessary to re-establish transit on this block of Robson Street, 
and advised there was considerable merit in providing two-way 
automobile traffic on each side of the_ Howe/Hornby mall. Better 
circulation for local traffic would be achieved while at the same 
time through traffic across downtown would be eliminated because of 
the exclusive transit block through the Provincial Government complex. 
Representatives of building owners of the 1100 Block Robson and 
the Vancouver Centre Business Association had been consulted and both 
groups endorsed traffic and transit aspects of the plan. 

The transit plan provided for the rerouting of four downtown 

bus routes onto the transit mall, i.e. No. 5 Robson, No. 6 Fraser, 

No. 15 Gamble, and No. 19 Kingsway. Therefore, bus stop approvals 
would be required at the following locations: 

a) south side Robson at Thurlow Street; 

b) south side Robson at Howe Street; 

c) south side Robson at Burrard Street; 

d) north side Robson at Howe Street. 

In addition, modifications to the Street and Traffic By-law 
would be required to permit pedestrians to jaywalk in the one block 
section of Robson Street adjacent to the Provincial Government 
complex . 

Costs were estimated as follows: 

nv^n'-ft Overhead (Prov. Govt. $82,100) 

T.olley Work: $138,900 (B.C. Hydro $28,400) 

(City (5-Year Plan) $28,400) 

Traffic Signal/ (Prov. Govt. $18,000) 

Sign Work": $ 36,000 (City - Reserve for Traffic Control 

$18,000) 

The City Manager approved the City Engineer's recommendations 
and further recommended that the traffic arrangements be reviewed on 
completion of the Robson Street Character Area Study. 

Acting Assistant City Engineer, Mr. R.G. Ross, reviewed the 
report with the Committee and advised because of the considerable 
study required to develop the transit plan it had not been possible 
to give Council the mandatory two months' notice of the bus route 
changes to be introduced on or about October 28, 1977. In order to 
provide sufficient time to install the required trolley overhead. 
Council approval was required by September 27, 1977. 
In the event Council wished to delay a decision the implementation 
of the bus plan would have to be postponed until Hydro's next 
schedule change in February, 1978. 

Referring to discussions with the Robson Street merchants and 
building owners' groups, Mr. Ross advised some concern had been 
expressed about the loss of nine on-street parking spaces to provide 
for new bus zones on the south side of Robson Street and every 
effort had been made to comply with the request that space loss be 
kept to an absolute minimum. 

Mr. D. Hickley, Assistant Director of Planning, Central Area, 
expressed the Planning Department's support, in principle, so long 
as an option remained open for further evaluation upon completion of 
the Robson Street Character Area Study. Mr. H. Lyon, Manager, 
Research and Planning Division, B.C. Hydro Transit Division, explained 
cost sharing arrangements and outlined the joint work of Hydro and 
City speriKs in formulating the transit plan. 

Cont'd ... 
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Following discussion it was 

RECOMMENDED, 

1. a) THAT the transit re-routing arrangement described in 

the report of the City Manager dated September 12, 1977, 
be approved. 

b) THAT bus stops at the following locations be approved: 

i) south side Robson Street at Thurlow Street 

ii) south side Robson Street at Howe Street 

iii) south side Robson Street at Burrard Street 

iv) north side Robson Street at Howe Street. 

2. THAT the two-way traffic plan along Robson Street 
described in the aforementioned City Manager's Report 
be approved. 

3. THAT the. Director of Legal Services be directed to bring for- 
ward amendments to the Street and Traffic By-law to permit 
pedestrians to cross Robson Street at any location 
between Hornby and Howe Streets. 

4. THAT funds for the City's share of this work be appropriated 
from the Reserve for Traffic Control and the 1977 Streets 
Capital Funds (Unappropriated #148/7934 4 th-Alma -Trimble) 
in the amounts of $18,000 and $28,400 respectively. 

5. THAT the traffic arraTigements be reviewed on completion of 
the Robson Street Character Area Study. 


3 . Nalson Street - Thurlow to Stanley Park 

At a Court of Revision on February 24, 1977, opposition by 
residents defeated a City initiated Local Improvement Project to 
pave and curb four blocks of Nelson Street, Jervis to Bidwell. 
The residents' group, in a presentation to the Court of Revision, 
requested reclassification of the status of Nelson Street from local 
distributor to residential street. Council at that time resolved 
that the question of long-term use of Nelson Street be referred to 
the Transportation Committee. 

The Committee had for consideration a Manager's Report dated 
July 19, 1977, (circulated) in which the City Engineer examined the 
role of Nelson Street within the context of the West End Plan and the 
Downtown Plan traffic system. After analyzing daily traffic volumes 
the City Engineer concluded the classification of 'local distributor' 
was an appropriate role and function for Nelson Street, but traffic 
volumes should be monitored to determine the necessity for 
implementing measures to discourage non local traffic. 

The Director of Planning concurred with the recommendations of 
the City Engineer. 

The Committee also considered a brief (on file in the City Clerk's 
Office) submitted by Ms. Carole Walker on behalf of signatories 
to the Local Improvement Notice of Objection. 

The City Engineer reviewed the Manager's Report with the 
Committee and advised there were really two issues before them: the 
classification of Nelson Street and the rapidly deteriorating 
condition of the pavement. Contrary to the views expressed in the 
Nelson Street residents' brief the bulk of the traffic was local, 
and the street provided good access for emergency vehicles serving 
the area. The poor condition of the majority of West End streets - 
most of them dating back to the turn of the century - was 
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identified in the 5-Year Plan as a major problem and repairs were 
approved and local improvements initiated. The defeat of the 
Nelson Street project had resulted in the delay of badly needed road 
rebuilding and the continued deterioration of paving. Mr. Curtis 
distributed pictures of Nelson Street, graphically illustrating 
cracks and potholes which had been the subject of numerous citizens' 
complaints and at least two claims for damage by motorists. Responding 
to questions from the Committee, Mr. Curtis stated there was provision 
in the Charter for Council to initiate Local Improvements for paving 
on Special Grounds without the consent of the property owners. 

Mr. D.M. Hickley, Assistant Director of Planning, Central Area, 
supported the retention of the 'local distributor' designation. 

Ms. Walker addressed the Committee and outlined the major points 
contained in her brief. She advised the issue of Nelson Street 
concerned the entire West End and non-local through traffic use had 
been greatly underestimated. It was the only thoroughfare in the 
downtown area and West End where motorists could travel unimpeded by 
stop signs - seven blocks from Thurlow to Denman, three blocks 
Denman to Stanley Park and many North Shore commuters were using 
Nelson and Park Drive as a route terminating at the Lions Gate 
Bridge. Ms. Walker urged the Committee to give serious consideration 
to the following five recommendations contained in her brief: ' 


(a) That the status of Nelson Street be designated 
^ eijidential . 

(b) That a 20 m.p.h. speed limit be imposed for its 

cire length from Thurlow to Stanley Park. 

(' That a series of strategically located stop signs 
be placed on Nelson Street. 

(d) That the traffic signal lights be removed from 
Nelson at Thurlow and Denman. 

(e) That access from Nelson to Lagoon Drive be blocked. 

Mr. W. Alston, a West End resident for eleven years, described 
the frustrations experienced by West End motorists on Davie and 
Robson Streets and the relative ease of the east/west route on 
Nelson Street. 

Mr. B.W. Wallace, Transportation Engineer, explained the 
implications inherent in the declassification of Nelson Street to 
residential street status and with the aid of charts traced traffic 
patterns that could be expected to result on neighbouring streets. 
If residential status was approved parking would be allowed on one 
side and some stop signs would be appropriate; however, traffic could 
be expected to redistribute itself on adjacent side streets. 


During discussion concern was expressed about the condition of 
Nelson Street and Members of the Committee suggested upgrading was 
a major issue and local improvements should be initiated by the 
City without delay. The Committee did not agree with the assumption 
that local improvements would inevitably leAd to increased non-local 
through traffic. Ms. Walker's recommendations were discussed at 
some length but the Committee felt while it could not support 
Recommendations B, D, and E, there was some merit to the suggestion 
that stop signs, strategically placed, would deter non-local through 
traffic and, to some extent, act as a speed control. 

A motion to declassify Nelson Street was put and lost. 

Following discussion it was 
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RECOMMENDED , 

A. THAT the City Engineer be instructed to investigate 
suitable locations for stop signs and other measures 
necessary to ensure primarily local use of Nelson 
Street for report back to the Committee. 


B. THAT the City proceed to initiate a local improvement 
project on Nelson Street from Jervis Street to Bidwell 
Street . 

(Alderman Kennedy opposed.) 


C. THAT West End Community Council be informed when the 

City Engineer's report is brought back to the Committee. 


The meeting adjourned at approximately 4:45 p.m. 


.# * # 
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Inter-Office Correspondence 



OFFICE OF ALDERMAN FORD 


September 26, 1977 


MEMO TO: 

FROM: 

SUBJECT: 


Mayor and Members of Council 
Aid. M. Ford 

Meeting with Health Minister McClelland on 
Long Term Care 


On September 26th, Aldermen Gibson, Gerard, Brown and myself, 
together with Dr. Bonham, Mr. Dobell and Mr. Forss met with 
the Minister of Health, Mr. McClelland, Mr. Mainguy and Mr. 
Bainbridge of the Dept. of Health to discuss the proposed 
Provincial long term care program. The announced starting date 
for the proposed program is January 1st, 1978; City staff have 

3een concerned that the program will not develop quickly enough 

:o meet that date. 

City representatives noted that time is a major problem in 
implementing the program, and that lack of building space and 
lack of funding to hire staff are key elements. Many basic 
operating questions were raised by the City, including place- 
ment across municipal boundaries of individuals receiving care, 
and the need for a regional registry of institutional beds, inclu- 
sion or exclusion of extended care in the program, possible 
increase in demand for related services, and extra administrative 
costs to the City which may arise from the program. 

Provincial representatives agreed that time was very short, and 
that it would not be possible to work out all details for program 
start up January 1st. The Provincial representatives noted that 
they were working to arrange a much increased emphasis on Home- 
maker Services to reduce the impact on the institutions and make 
the Jan. 1 date possible. The Province agreed to work toward 
providing a lump sum amount for program start up, based on an 
agreed program and operation. City and Provincial staff are tq 
meet immediately to negotiate an initial approach to program 
administration, the funding required for that purpose, and establish 
a mechanism for confirmation and review of operating costs beyond 
the initial start up period. The Provincial government agreed 
to respond promptly on: _ _ . 

a) whether the City can act directly to provide 
building space with full Provincial funding 
(response expected within ten days) 

(b) the possibility of a "block" of Provincial funding 
for the program in its initial stages, to provide 
flexibility to the City. (response expected within 
two weeks) 

(c) a mechanism to review the program and establish 
funding for 1978-79. 

Province - City discussions at the staff level are to begin 
immediately on these questions. 

In my view, the meeting was productive and should help to get 
this program underway. The Minister seemed very receptive to 
our concerns and suggestions. I do, however, suggest Council 
wait for the results of the current discussions between the 
City and the Province before making a final decision on the 
Province's request. 


Aid. M. Ford cqr COUNCIL ACTIC;'! StE PA3,S) ...I.JjEm. 
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CITY OF VANCOUVER 
SPECIAL COUNCIL - SEPTEMBER 27, 1977 
PUBLIC HEARING 

A Special Meeting of the Council of the City of Vancouver 
was held on Tuesday, September 27, 1977, at 7:30 p.m., in the 
Council Chamber, for the purpose of holding a Public Hearing to 
amend the Zoning & Development By-law. 

PRESENT: Mayor Volrich 

Alderri' a Bellamy, Brown, Ford, Gerard, 

Gibeon, Harcourt, Kennedy, Puil 
and Rankiii 

ABSENT ; Alderman Marzari 

CLERK TO THE COUNCIL : M. Kinsella 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Rankin, 
SECONDED by Aid. Harcourt, 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Volrich in the Chair, to consider proposed amendments to the 
Zoning and Development By-law. 

- CARRIED UNANIMOUSLY 

To aid the public present for the hearing, the Clerk to the 
Council read from the agenda that the Council had before it. 

1. Rezoning - N/E Corner Kingsway 
and Nanaimo Street 

An application was received from Mr. R. Ritchie to rezone 
" 1. ^lock 9 of Blocks B & 10, D.L. 393, Plan 1388 being 
r' -east corner of Kingsway and Nanaimo Street 

^rom: (RT-2) Two Family Dwelling Distrir 

To: (CD-I) Comprehensive Developmn'-' L District. 

The proposed CD-I By-law would restrict the form of development 
as follows: 

Uses : T a maximum of three retail stores, offices or similar 

uses which, in the opinion of the Director of Planning, 
are deemed to cater to the needs of the local neighbour- 
hood and are not unduly injurious to the comfort and en- 
joyment of residents in the dwelling units above; 

- a maximum of six dwelling units; and 

customarily ancillary uses including off-street parking 
and loading; 

subject to such conditions as Council may by resolution prescribe. 

F.S.R. The floor space ratio shall not exceed 1.0 as computed in accor- 

dance with Section l.G of the (RM-1) Multiple Dwelling District 
Schedule. 

Height : The height of the building shall not exceed three storeys nor 

twenty-eight feet measured from the average elevation of the 
finished grade of the site surrounding the building. 

Off-Street 

Parking: Off-street parking spaces shall be provided and maintained in 

accordance with Section 12 of the Zoning and Development By-law 
provided that parking spaces for residential uses shall be 
assessed at 1 parking space per 725 square feet of gross floor 
area of all floors of the building used for residential purposes. 

cont'd, . ... 
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Rezoning - N/E Corner Kingsway 

Off-Street 

Loading: A minimum of one off-street loading space shall be provided and 

maintained in accordance with Section 13 of the Zoning and 
Development By-law. 

And subject to the following conditions: 

(i) That the site (Lots 6 & 7, Block 9 of Blocks B & 10, 
D.L. 393, Plan ^83) le first consolidated into one 
parcel and so regi stereo :'i the Land Registry Office. 

(ii) That the detailed scheme of development be first 

approved by the Director of Planning having particular 
regard to the overall design, after having received 
advice from the Urban Design Panel, including the 
relationship to the adjacent residential development 
and the busy intersection, the provision and mainten- 
ance of landscaping, provision of garbage collection 
facilities and vehicular ingress and egress to the 
development. 

(iii) The development is not to be materially different from 
the plans numbered 1-3, prepared by Ritchie/Manners, 
Architects/Planners, dated May 12, 1977. 

Should the above conditions not be complied with by 
the owners within 120 days from the date of the Public 
Hearing, then any approval granted at the Public Hearing 
shall expire. 

Any consequential amendments. 

Amend the Sign By-law No. 4810 to establish sign regulations 
, )r the newly established CD-I By-law. 

riie Director of Planning approved the app'.ication . 

The Mayor called for speakers for or against the proposed 
rezoning and a presentation was received from Mr. Rodger, 4720 
Nanaimo, who expressed concern about parking requirements for the 
proposed development. Mr. Rodger pointed out the 12 parking 
spaces allowed would provide one space for each residential unit 
and store, leaving only three spaces for store customers. 

The Director of Planning advised it was felt the development 
was appropriate for the site. 

A communication dated September 27, 1977, from the Norquay 
District Businessmen's Association approving the rezoning, was 
noted. 

MOVED by Aid. Brown, 

THAT the foregoing rezoning application be approved, subject to 
the conditions outlined above. 

- CARRIED 

(Alderman Puil opposed) 


2. Rezoning - N/S Charles Street 

between Cassiar & Kootenay Streets 

An applicaition was received from the Director of Planning to 
rezone Lots 16-30, Block 3, S.W.%, Section 27, T.H.S.L., and Lots 
17-23, Block 6, S.E.^, Section 26, T.H.S.L., being the north side 
of Charles Street between Cassiar & Kootenay Streets 

From: (M-2) Industrial District 

To: (RiS-l) One Family Dwelling District. 

' The application was approved by the Director of Planning. 
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Rezoning - N/S Charles Street between 
Cassiar s Kootenay Streets (cont'd) 

The Mayor called for speakers for or against the proposed 
rezoning and representations were received as follows: 

- Mr. J.T. Cork representing the Hastings Sunrise Action Council, 
agreeing to the rezoning if it was intended for p:irk purposes, 
not for single family market housing. His organization was also 
strongly opposed to the opening up of the south side of 
Charles Street and maintained it should remain closed. 

Mr. H. Foster supported plans for a strip park and emphasized 
the need for recreational facilities iuz families already 
residing in the area. 

•» Mrs. M, Distefano referred to an attractive plan for the 
strip park which had been approved by the community and 
asked whether the park plan would be cut back under the 
rezoning applied for. 

<f Mrs. M. Mitchell stated residents were upset and sceptical 
that the City was not attempting to change plans that the 
community had worked on for many yearc. Mrci Mitchell also 
queried the present status of a gymnasium building on Provincial 
Government property on Cassiar Street, and stated it was ideal 
for a neighbourhood facility and grant monies should be sought 
from Senior Governments for this purpose. 

- rir . Jack Allen, Adanac Housing Co-op Society, expressed 
concern about opening up Charles Street. 


The Director of Planning outlined the proposed rezoning and 
o^cii-cjd uiifc;j:e would be only five lots single family, the remainder 
from Lot 21 westward would still remain strip park. 

rman Harcourt noted the concern about the Cassiar 
1 . J ain building and advised it would be the subject of a report 
-■ r. late October. 

MOVED by Aid. Kennedy, 

THAT the foregoing application of the Director of Planning 
be approved. 

- CARRIED UNANIMOUSLY 


3. Rezoning - 176 East 14th Avenue 

An application was received from the Director of Planning * (See Pag^ 
to rezone Lot 6, Block 51, D.L. 302, being 176 East 14th Avenue 9) | 

From: (C-2) Commercial District 

To: (RM-3A) Multiple Dwelling District. 

The application was approved by the Director of Planning 
subject to the following conditions: 

(a) That the owner first dedicate to the City the easterly 
four feet of Lot 6, Block 51, D.L. 302 and a 10-foot 
by 10-foot corner cut-off at the southeast corner of 
this same lot, both to the satisfaction of the Citv 
Engineer; and then 

(b) That Lots 4-6 inclusive. Block 51, D.L. 302 be first 
consolidated into one parcel and so registered in 
the Land Registry Office. 

Should the above conditions not be complied with by the 
owners within 120 days from the date of the Public Hearing, 
then any approval granted at the Public Hearing shall expire. 
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Rezoning - 176 East 14th 
Avenue (Cont^d) 

The Mayor called for speakers for or against the proposed 
rezoning and no one appeared. 

MOVED by Aid. Rankin, 

THAT the foregoing application of the Director of Planning 
be approved subject to the conditions specified by the Director 
of Planning. 

- CARRIED UNANIMOUSLY 


4. Rezoning - W/S Dumfries Street 
between Kingsway and the Lane 
South of East 22nd Avenue 

An application was received from Impala Investments Ltd., 
to rezone Lots 8, 9 and 10 of Lot 6, Blocks 2 and 4, D.L. 352, 
Plan 2441 being the west side oi Dumfries Street between Kingsway 
and the Lane south of East 22nd Avenue 

From: (RS-IA) One Family Dwelling District 
To: (C-2) Commercial District. 

The application was approved by the Director of Planning 
subject to the following conditions: 

(a) That portion of the City lane lying between Lots 8 
and Lots 3 to 7 inclusive is first acquired and a 
satisfactory turn-around established to service Lots 
1 and 2 that front on Kingsway to the approval of 
the City Council after a report thereon from the City 
Engineer. 

(b) That Lots 3 to 7 inclusive, Blocks 2 and 4, D.L. 352 

cx ic the closea and stopped up portion of the City lane 
are first consolidated into one parcel and so registered 
in the Land Registry Office. 

Should the above conditions not be c.-impl.ied with by the owners 
within 120 days from the date of the Public Hearing then any 
approval granted at the Public Hearing shall expire. 

The Mayor called for speakers for or against the proposed 
rezoning and no one appeared. 

MOVED by Aid. Gibson, 

THAT the foregoing application of Impala Investments Ltd. , 
be approved subject to the conditions specified by the Director 
of Planning. 

- CARRIED UNANIMOUSLY 


5. HA-1 and HA-2 Historic 
Area District Schedules 

An application was received from the Director of Planning 
to amend the HA-1 Chinatown Historic Area District Schedule and 
the HA-2 Gastown Historic Area District Schedule as follows: 

A (i) The HA-1 Chinatown Historic Area District Schedule and the 

HA-2 Gastown Historic Area District Schedule are amended 
by changing the period after the word "vicinity" in the 
first paragraph of section 2 to a comna and adding the 
fol lowing: 

"to the creation of pedestrian interest along 
the street, and to the importance of ground 
floor retail/restaurant uses within the core 
retail area." 
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Board of Administration, November 6, 1970 (LICENSES - 1) 


LICENSES AND CLAIMS MATTERS 

CONSIDERATION 

1 . Shops Closing By-law 

The Corporation Counsel reports as follows: 

"A letter has been received from The T, Eaton Co, Limited 
requesting an amendment to the Shops Closing By-law 
which would permit retail stores to remain open on 
Wednesday evenings of any week in which a statutory 
holiday falls on Thursday or Friday. 

This matter was considered by Council in March of 1970 
as a result of a letter from the Downtown Businessmen's 
Association in which a similar request was made. This 
request was reported to Council at that time and a 
by-law which would have given effect thereto was 
submitted to Council. Council decided against this 
principle and the by-law was not passed. 

A letter has also been received from the Retail Merchants 
Association of Canada asking that all shops be allowed 
to remain open until 9:00 P.M. on Wednesday, December 30, 
1970. The letter from the Association does not suggest 
a change in the by-law as suggested by The T. Eaton 
Co . Limited . " 

Your Board submits the foregoing report of the Corporation 
Counsel for the consideration of Council . 


(Copies of the communication from The T. Eaton Co. Limited 
dated October 26, 1970, together with the letter from the 
Retail Merchants Association of Canada, dated October 21, 
1970, are circulated for the information of Council) 


****** 


m ADO?T!ON SEE PASEfS) 113. 
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HA-l and IiA-2 Historic Area 
E^strgi-g-fe aetl^ules (coptM) 

(ii) Subsection A of section 2 is amended by striking out the 

word "and" in the phrase "and/or" where the same appears 
in clauses (1) and (2), and by striking out the words 
"Ground Floor" in the heading of the said subsection A. 

(iii) Section 2 is further amended by striking out the following: 

"B. Upper Floor and Basement Uses: 

(1) Retail store. 

(2) Restaurant (excluding a driv^-in)." 


B (i) The HA-l Chinatown Historic Area District Schedule is further 

amended as follows: 

Subsection C of section 2 is amended by relettering the same 
as "B" and by striking out the word "not" in the second line. 

C (i) The HA-2 Gastown Historic Area District Schedule is further 

amended as follows: 

Subsection C of section 2 is amended by relettering the same 
as "B". 


The application was approved by the Director of Planning. 

The Mayor called for speakers for or against the application 
and a presentation was made by Mr. H.S. Freeman representing 

I. pt-'-- Ltd. Mr. Freeman felt the uses were restrictive and 
questioned aspects of the application concerning non-conforming 
■ --^-i the operation of a wholesale business on the ground floor 
ji a ")uilding in Gastown. 

Mr. D. Hickley, Planning Department, responded to questions 
raised by Mr. Freeman. 

MOVED by Aid. Brown, 

THAT the foregoing application of the Director of Planning 
be approved. 

- CARRIED UNANIMOUSLY 


6 . Schedule E - Building Lines 

An application was received from the Director of Planning 
to amend Schedule E - Building Lines as follows: 

(i) BROADWAY, north side from Cambie to Prince Edward Street, 

and, BROADWAY, south side from Cambie Street to Prince 
Edward Street. 

Part II of Schedule E is amended by striking out the words 
"Prince Edward" in the headings "Broadway, north side, 
from Cambie to Prince Edward Street" and "Broadway, south 
side, from Cambie Street to Prince Edward Street" and sub- 
stituting "Quebec". 

Part II of Schedule E is further amended by striking out 
all the words following the phrase "easterly from the 
south-east corner of said Block Fifty (50)" contained in 
the third paragraph under the heading "Broadway, north 
side, from Cambie to Quebec Street" down to the end of the 
said paragraph which finishes with the words "the said 
block to the southeast corner thereof". 


Gont •<!.., 
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Schedule E - Building ,I*i*ies 
tcpnt'd) ■ 


Part II of Schedule E is further amended by striking out the 
fourth and fifth paragraphs under the heading "Broadway, 
south side, from Cambie Street to Quebec Street", which said 
fourth paragraph commences with the words "For Blocks Twenty- 
Eight" and finishes with the figures "(200A)", and which said 
fifth para'iraph starts with the words "For Blocks One Hundred 
and Twenty" and finishes with the words "northerly boundary 
thereof". 


(ii) BROADWAY, north side, from Main Street to Scotia Street. 

Part II of Schedule E is amended by inserting the following 
after the last paragraph under the heading "Broadway, south 
side, from Cambie Street to Quebec Street": 

"Broadway, north side, from Main Street to Scotia Street 

A building line on the northerly side of Broadway which 
is more particularly described as follows: 

For Block Fifty- two (52), District Lot Two Hundred 
"A" (200A), a straight line from a point in the 
easterly limit of Main Street eight (8) feet northerly 
from the northerly limit of Broadway to the westerly 
limit of Kingsway at a point four decimal five (4.5) 
feet northerly from the northerly limit of Broadway. 
For Block Fifty-three (53), District Lot Two Hundred 
"A" (200A) a straight line drawn parallel to and ten 
(10) feet perpendicular distant northerly from the 
ncrth'^rly limit of Broadway and the productions there- 
of between the easterly limit of Kingsway and the 
wesL^rly limit of Scotia Street. 

On and after the passing of this By-law it shall be 
unlawful for any person either ^ owner or contractor 
to erect or cause to be p'-'^cted any building or part 
of a building on any of the above-described blocks 
north of the said building line hereby established. 
All the provisions of the preceding section hereof 
shall also apply to and include buildings for the 
erection of which permits have already been applied 
for or granted, but the erection of or work on which 
shall not have been commenced at the date of the 
passing of this By-law. 

Building lines established by this By-law are shown 
and indicated by lines coloured red upon the plan 
marginally numbered LF 8131 for purposes of identi- 
fication, which plan is attached hereto and is de- 
clared to form an integral part of this By-law." 

(iii) POINT GREY ROAD, both sides, from Wallace Street to Alma Road. 

Schedule E of By-law No. 3575 is amended by striking out the 
following in Part I: 

"Point Grey Road, both sides, from 

Wallace Street to Alma Road 50 feet" 

« 

(iv) WOLFE AVENUE, both sides, from Douglas Crescent to 16th Avenue 

Schedule E of By-law No. 3575 is amended by striking out the 
following in Part I: 

"Wolfe Avenue, both sides from 

Douglas Crescent to 16th Avenue 40 feet" 
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Schedule E - Building Lines 
(cont'd) 


(v) DOUGLAS CRESCENT, both sides, from Wolfe Avenue to Oak 

Street. 

Schedule E of By-law No. 3575 is amended by striking 
out the following in Part I: 

"Douglas Crescent, both sides, from 

Wolfe Avrnue to Oak Street 40 feet" 

The application was approved by the DA.r'_.Lor of Planning. 

The Mayor called for speakers for or against the application 
and no one appeared. 

Alderman Bellamy questioned the Director of Planning on 
construction currently proceeding at 3720 Point Grey Road, to | 
the limit of the guidelines now being proposed. | 

Mr. Spaxman explained the matter had been dealt with by the 
Board of Variance in the light of the application under 

consideration by Council. ' 

I 

MOVED by Aid. Rankin, 

THAT the foregoing application of the Director of Planning 
be approved. 

- CARRIED UNANIMOUSLY 

f 

7. Amend By-law No. 5019, being the 
Area Development Plan for False 
s.^titiK Area 6, Phase 2 


, ,5] ication was received from the Director of Planning to 

. . -law No. 5019, being the Area Development V 3.n for False 

Creek Area 6, Phase 2. Amendments are proposed ^hich would repeal 
and replace the existing regulations and Sch-^ale A with a new 
schedule and regulations. The amendments would principally relate 
to alterations to the total areas for open space and building, 
reduction in the maximum number of dwelling units, maximum building 
heights, maximum number of parking spaces, and residential buildings 
on/over the seawall. 

The application was approved by the Director of Planning. 

Consideration was also given to a report of the 
City Manager dated September 27, 1977, wherein the Director of 
Planning, with input from the City Engineer and False Creek 
Development Consultant, reported on provisions for parking 
standards for False Creek Area 6, Phase 2, contained in By-law 
No. 5019. The City Manager noted conflicting views with respect 
to the parking space required in this Phase and recommended as 
follows : 

(a) that the clause relating to parking be retained. 

(b) that staff be instructed to provide an early report 
on parking in False Creek, noting experience to date, 
and commenting on the need for changes in any by-laws 
related to this subject. 

Mr. D. Hickley, Associate Director of Planning, Central 
Area, reviewed the proposed amendments for the information 
of Council. Mr. D. Sutcliffe, the False Creek Development 
Consultant, answered questions from the Council. 
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#St#titi By-law No. 5019| being the 
.Ji^ea Des^elopment Plaii t^Sf False 
ereeK f Phase % (eo&liM) 

MOVED by Aid. Pull, 

THAT this Public Hearing be adjourned pending a report from 
staff on parking in False Creek, noting experience to date, and 
commenting on the need for changes in any by-laws relatad to this 
subject. 

- LOST 

(Aldermen Bellamy, Lrown, Ford, Gerard, Gibson, 
Harcourt, Rankin and the Mayor opposed) 

The Mayor then called for speakers for or agr.inst the 
application and representations were received from the following: 

- Mr. Bill Adams, West End & Downtown Ratepayers' Association, 
urged that there be no building over the seawall in Phase 2. 

— Mr. T. Heyerdahl, resident of Fairview Slopes, expressed 
concern that construction in Phase 2 would block views 
from the Slopes, increase traffic, diminish open space and 
intensify the lack of public recreational facilities. He 
urged the reduction of densities and building heights. 

Mr. R. Romses was critical of the longitudinal wall of 
buildings to be constructed directly in front of his 
business property, Galbraith & Sully, West 6th Avenue, which 
would have a severely detrimental effect on view and light. 
Mr. Romses requested a reduction in height so that views 
from his building would be unobstructed. The only alternative 
would be for additional height for his building with a 
resulting chain reaction up the Slopes. 

*i • Mr. H. Burke, Creek Community Co-Op Housing Society, 

J.'- ■ i a number of aspects of the Phase 2 development 
stated, in his opinion, there was evidence of a lack 
Ui: a comprehensive development plan. 

MOVED by Aid. Harcourt, 

THAT the application by the Director of Planning to repeal 
and amend the existing Regulations and Schedule A of By-law 
No. 5019, being the Area Development Plan for False Creek Area 6, 
Phase 2, with the new Schedule and Regulations be approved subject 
to page 2 of Schedule A being amended by adding to Item 2 of 
Residential, under "couples and/or singles," 10%-20% of the 
dwelling units be developed as assisted senior citizen housing or 
personal and/or intermediate care facilities," 

FURTHER THAT the recommendations of the City Manager contained 
in his report dated September 27, 1977, be approved. 

- Carried 

(Aldermen Kennedy and Puil opposed) 

MOVED by Aid. Kennedy in amendment, 

THAT page 6 of Schedule A - Building Heights, diagram 3, be 
amended by deleting "120 feet" in Parcel D and substituting 
"65 feet" therefor. 

- LOST 

(Aldermen Bellamy, Ford, Gibson, Harcourt, Puil, 
Rankin and the Mayor opposed) 

The amendment having lost, the motion by Alderman Harcourt 
was put and CARRIED • 
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COMMITTEE OF THE WHOLE 

MOVED by Aid. Puil, 

THAT the Committee of the Whole rise and report. 


MOVED by Aid. Bellamy, 
SECONDED by Aid. Rankin, 

THAT the report of the Committee of the Whole be adopted 
and the Director of Legal Services be instructed to prepare 
and bring in the necessary amendments o the Zoning and Development 
By-law. 


(See Page 3 Item #3) . ^ ^ 4.v, 

* Subsequent to this meeting and after adoption or the 
minutes by Council, it was noted that the applicant was 
Osarp Holdings Limited, 1253 Johnson Road, White Rock, and 
not the Director of Planning. 


The foregoing are Minutes of the Special Council Meeting (Public 
Hearing) of September 27, 1977, adofstled on October 4, 1977. 


- CARRIED UNANIMOUSLY 


- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 9:50 p.m. 




CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 


A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, October 4, 1977, in the Council Chamber, 
commencing at 2:00 p.m. 


PRESENT: Mayor Volrich 

Aldermen Bellamy, Brown, Ford, Gerard, 
Gibson, Harcourt, Kennedy, 
Marzari, Puil and Rankin. 

CLERK TO THE COUNCIL: D.H. Little 


PRAYER 

The proceedings in the Council Chamber were opened with 
prayer, offered by the Civic Chaplain, the Reverend Roy Bell 
of the First Baptist Church, Vancouver. 


ACKNOWLEDGMENT 

The Mayor acknowledged the presence in the Council Chamber 
of students participating in the 'Bridge' program at Sir Charles 
Tupper School, under the direction of their teacher, Mr. Bowers. 


'IN CAMERA' MEETING 

The Council was advised that there were matters to be 
considered 'In Camera' later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Bellamy 
SECONDED by Aid. Gibson 

THAT the Minutes of the following meetings be adopted: 

Regular Council (except the 'In Camera' portion) 

dated September 27, 1977 

Special Council (Public Hearing) dated September 27, 1977. 


MOVED by Aid. Rankin 
SECONDED by Aid. Marzari 

THAT the Regular Council recess to reconvene following 
the Special Council (Court of Revision) 

- CARRIED UNANIMOUSLY 


The Regular Council reconvened at 2:05 p.m. 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Rankin 
SECONDED by Aid. Marzari 

THAT this Council resolve itself into Committee of the 
Whole, Mayor Volrich in the Chair. 

- CARRIED UNANIMOUSLY 
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DELEGATIONS 

1. Community Services Grant 
Applications - Appeals 

Catholic Community Services Association 

Council, on September 13, deferred consideration of a 
grant request from the Catholic Community Services Association 
pending the hearing of its delegation. The grant request 
is for operating costs with respect to a 'drop-in' centre 
in the Downtown east-side. The Social Planning Department 
had recommended no grant because of funds provided for other 
'drop-in' centres in the area. Council had also deferred 
consideration of the matter pending an appeal to the Vancouver 
Resources Board or the Provincial Government for operating costs; 
however, the organization's appeal was rejected. 

The current application is for funding in the amount of 
$12,000. A representative of the organization, Ms. Margaret 
Stecker, addressed the Council and submitted a brief supporting 
the request. 

MOVED by Aid. Gerard 

THAT a grant of $3,4 60 be approved to the Catholic 
Community Services Association in connection with its "Door- 
is-Open" project. 

- CARRIED BY THE 
REQUIRED MAJORITY 

(Aid. Brown and Puil opposed) 


Vancouver Life SJ'ills 

Council received a delegation from Ms. Sharon Burrows, 
representing Vancouver Life Skill=s, speaking in support of 
a grant request of $14,300. A brief was filed giving details 
of the organization's operations. The Community Services 
Committee, on August 25, 1977, recommended a grant of $7,125. 

MOVED by Aid. Rankin 

THAT a grant of $7,125. be approved to the Vancouver 
Life Skills. 

- LOST NOT HAVING 
RECEIVED THE 
REQUIRED MAJORITY 

(Aid. Brown, Kennedy, Puil and 
the Mayor opposed) 

Canadian Wheelchair Sports Association 

A delegation v/as received from the Canadian Wheelchair 
Sports Association, represented by Mr. Dennis Cherenko, who 
filed a brief and spoke in support of a grant for the purpose 
of sending twenty-five disabled Vancouver athletes to the 
Canada Games for the Physically Disabled in Edmonton. A 
Council motion on September 13, 1977, to approve the grant 
did not receive the required majority. 

MOVED by Aid. Kennedy 

THAT a grant of $3,7 95 to the Canadian Wheelchair Sports 
Association, B.C. Division, be approved, for the purpose outlined 
in its request. 

- CARRIED BY THE 
REQUIRED MAJORITY 


(Aid. Brown opposed) 


Regular Council, October 4, 1977 
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DELEGATIONS ( Cont ' d ) 


2. Rezoning Application: 

71st Avenue and S.W. Marine Drive 

Council received a delegation from Mr. Ian Beveridge, 
and Mr. Freschi, speaking on behalf of the applicants who wish 
to rezone the property at 71st Avenue and S.W. Marine Drive. 

The delegation spoke with regard to the needs of Senior 
Citizens' housing in the area and described the proposed 
project by means of a map and drawings. 

Council then considered a Manager's report dated September 
13, 1977, on the subject, in which the Director of Planning 
recommended that the rezoning application be not approved. 
Mr. Beveridge requested, however, that the matter be referred 
to a Public Hearing. 

MOVED by Aid. Harcourt 

THAT the foregoing rezoning application, as described in 
the City Manager's report, dated September 13, 1977, be 
referred to a Public Hearing. 

- LOST 

(Aid. Bellamy, Brown, Ford, Gibson, 

Kennedy, Marzari and Puil opposed) 


Proposed Comprehensive Plan 
For the Marpole Area 

Following discussion on the need for a comprehensive 
development plan for the Marpole area, it was 

MOVED by Aid. Kennedy 

THAT the Director of Planning report to the next meeting 
of Council, on a comprehensive plan for the Marpole community, 
the report to include the area involved and cost factors. 

- CARRIED UNANIMOULSY 


UNFINISHED BUSINESS 

Stanley Park Seawall 

On September 27, 1977, Council agreed to defer a motion 
by Alderman Puil concerning the Stanley Park Seawall, to this 
meeting of Council. Council noted a letter received from 
Mr. E. W. Burton, dated October 3, 1977, requesting to address 
Council this day on the subject. 

MOVED by Aid. Kennedy 

THAT this whole matter be deferred pending an evening 
meeting of Council to hear delegations. 

- LOST 

(Aid. Brown, Ford, Gerard, Gibson, Harcourt 
Marzari, Rankin and the Mayor opposed) 

The Director of Legal Services advised Council on the 
current status of the agreement, indicating that a Formal 
Agreement had been drawn-up and signed by the Devonian Group, 
but still required his signature on behalf of the City. A 
first payment of $75,000 had been received from the Group. 


Cont'd 
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UNFINISHED BUSINESS (Cont ' d) 

Stanley Park Seawall (Cont'd) 

Mr. Larry Foster representing the Park Board advised Council 
that personnel had been hired and were actually working on the 
project in the Third Beach area. 

MOVED by Aid. Puil 

THAT Mr. Burton be heard as a delegation this day. 

- CARRIED UNANIMOUSLY 


Mr. Burton addressed Council stating that the project 
should not proceed, and offered some suggestions with respect 
to the Seawall, particularly restricted hours for cyclists. 

After further consideration, it was 


MOVED by Aid. Puil 

THAT WHEREAS an agreement has been entered into 
between the City of Vancouver and the Devonian Group as 
to the widening of the Stanley Park seawall; 

AND WHEREAS the said agreement has not as yet been 
executed ; 

AND WHEREAS the proposed widening of the seawall 
will produce major changes in the visual impact of this 
pleasant pedestrian walkway; 

AND WHEREAS large numbers of concerned Vancouverites 
and organizations have actively protested the proposed 
changes to the seawall; 

THEREFORE BE IT RESOLVED THAT the Devonian Group be 
asked to agree to withdraw from the said agreement; 

AND FURTHER THAT the Board of Parks and Recreation 
immediately stop all work on the widening of the seawall. 

LOST 

(Aid. Bellamy, Brown, Ford, Gerard, Gibson, 
Harcourt, Marzari, Rankin and 
the Mayor opposed) 


MOVED by Aid. Kennedy 

THAT the Park Board be requested to review the project 
one year from commencement and submit such a review to 
Council. 

- CARRIED 

(Aid. Bellamy, Brown, Ford and Gibson opposed) 


The Council recessed at 4.00 p.m. and, 
following an *In Camera' meeting in 
the Mayor's office, reconvened in the 
Council Chamber at 4.4 p.m. with the 
same Members present. 
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COMMUNICATIONS OR PETITIONS 


1. Lease of City-owned 
Lands; Block 130 

The Council noted a letter dated September 29, 1977, 
from the West Point Grey Civic Association, requesting to 
appear before Council when the matter of the Lease of City- 
owned Land in Block 13 0, comes before Council. 

MOVED by Aid. Rankin 

THAT the request of the West Point Grey Civic Association 
to appear as a delegation be granted, together with any other 
requests which may be received on the lease of City-owned Lands 
in Block 13 0. 

- CARRIED UNANIMOUSLY 


CITY MANAGER'S REPORTS 


A. MANAGER'S GENERAL REPORT 
SEPTEMBER 30, 1977 


Works & Utility Matters 
(September 30, 1977) 

The Council considered this report which contains seven 
clauses identified as follows: 


CI. 

1: 

Closure of Portion of 57th Avenue East of 



Prince Edward Street 

CI. 

2: 

Closure of 10th Avenue between Keith Drive 



and Lane West of Clark Drive 

CI. 

3: 

Tender Awards 

CI. 

4: 

Amendment to Refuse By-law No. 4531 

CI. 

5: 

C.M.H.C. Grant for Waterworks Construction - 



Langara Development 

CI. 

6: 

Tender - Trucks 

CI. 

7: 

Tender - Supply and Delivery of Mineral Aggregates 


Clauses 1-7 inclusive 

MOVED by Aid. Brown 

THAT the recommendations of the City Manager, as contained in 
Clauses 1, 2, 4, 5, 6, and 7 be approved, and clause 3 be 
received for information. 

- CARRIED UNANIMOUSLY 


Building & Planning Matters 
(September 30, 1977) 


The Council considered this report which contains two 
clauses identified as follows: 

Cl. 1: 1977 New Heritage Designation Legislation 
(Bill #77) 

Cl. 2: D.P.A. - 1275 West 6th Avenue (Sigurdson Building) 
Zone FCCDD (False Creek Comprehensive Development 
District) 
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Sept. 


Sept. 


(FINANCE - 1) 


FINANCE MATTERS 


Sinking Fund and Investment Matters. September, 1970 . 

The Board considered the following report of the Director of Finance 
respecting 

(a) Security transactions during the month of September, 1970. 

(b) Summary of Securities held by the General and Capital Accounts 
as at September 30, 1970. 

GENERAL AND CAPITAL ACCOUNT TRANSACTIONS 


Type of Security 


Maturity 
Oate 


Maturity 
Value 


Cost 


Term Yield 
Days % 


Bank Deposit Receipts Purchased and Redeemed in September 


1 Bank of Montreal 
3 Royal Bank of Canada 
22' Bank of Nova Scotia 


Sept. 2/70 $1,000,150.68 
Sept. 16/70 2,005,050.41 
Sept. 30/70 1,001,397.04 
$4,006,598.13 


$1,000,000 1 

2,000,000 13 

1,000,000 8 

$4,000,000 


Bank Deposit Receipts Purchased for Redemption October to December, 1970 . 


Banque Canadienne Nationale 

Dec. 

15/70 

$ 306,472.60 

$ 300,000 

105 

7.50 

II II n 

Dec. 

18/70 

459,986.30 

450,000 

108 

7.50 

II II 11 

Dec. 

22/70 

3,785,150.68 

3,700,000 

112 

7.50 

II II II 

Dec. 

28/70 

614,547.95 

600,000 

118 

7.50 

11 II II 

Dec. 

29/70 

614,671.23 

600,000 

119 

7.50 

II II II 

Dec. 

30/70 

512,328.77 

500,000 

120 

7.30 

II II II 

Dec. 

31/70 

614,917.81 

600,000 

121 

7.50 

Toronto Dominion Bank 

Dec. 

31/70 

307,387.40 

300,000 

120 

7.49 

Royal Bank of Canada 

Dec. 

30/70 

511,660.27 

500,000 

112 

7.60 




$7,727,123.01 

$7,550,000 




Bank Deposit Receipts Purchased for Redemption in 1971 . 


Sest. 


2 

Bank of Montreal 

Jan. 

4/71 

$ 718,073.42 

$ 700,000 

124 

7.60 

9 

Royal Bank of Canada 

Jan. 

15/71 

1,951,771.62 

1,900,000 

128 

7.77 

9 

Imperial Commerce Bank 

Jan. 

18/71 

513,853.70 

500,000 

131 

7.72 

9 

■1 II II 

Jan. 

25/71 

720,431.56 

700,000 

138 

7.72 

9 

II II II 

Jan. 

27/71 

514,824.66 

500,000 

140 

7. /3 





$4,418,954.96 

14.300.000 




******************** 
CEMETERY PERPETUAL MAINTENANCE FUND TRANSACTIONS 


Date 


Type of Security Maturity 
Debentures Purchased Date 


Par 
Value 


Price 


Cost 


Terms 
Yrs/Mos 


Sejpt. 1 City of Vancouver 9%% Sept. 1/81 to 11/0 to 

Sept. 1/84 $15,000 $99.10 $14,865.00 14/0 


Yield 

7o 


9.375 


continued 
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CITY MANAGER'S REPORTS (Cont'd) 

Building & Planning Matters 
(September 30, 1977) (Cont'd) 

1977 New Heritage Designation 
Legislation (Bill #77) ( Clause 1) 

In the Manager's report dated September 30, 1977, the 
Director of Legal Services reported on the implications of the 
1977 New Heritage Designation Legislation (Bill #77) . The 
Director of Legal Services recommended, and the City Manager 
concurred in the following: 

"in summary, I would RECOMMEND the following in respect of the 
notice requirements : 

(a) When the notice is delivered, it should be accompanied by 
any and all reports that were in front of Council when the 
matter was being considered as well as being accompanied by 
a copy of the draft by-law. 

(b) The notice should set the time, date and place when and where 
the proposed by-law will be considered. 

(c) The notice should be delivered to any person having any legal 
or equitable interest in the property in question, i.e. 
registered owners, mortgage holders, lien holders, etc. etc. 

(d) The notice should require the owner to file a summary state- 
ment of his objections (if he is objecting) not less than 7 
days before the date of the hearing. 

(e) If the owner is not objecting but is concerned only with 
amending the by-law in some way, a statement outlining his 
position in that regard should be filed not less than 7 days 
before the hearing. 

(f) If the owner's concern is only with compensation, he should 

be required to file the amount of his claim, details regarding 
the basis of his claim and any and all reports (e.g. appraisal 
reports, etc.) that he intends to use at the hearing at least 
7 days before the hearing. " 


MOVED by Aid. Brown 

THAT the above recommendations of the City Manager, be 
approved . 

- CARRIED UNANIMOUSLY 

Heritage Legislation - King 
George High School (Clause l(i)) 

In a Manager's report dated October 3, 1977, the Director 
of Legal Services reported on Heritage Legislation - King George 
High School. The report contained a number of recommendations 
on this matter. 

MOVED by Aid. Brown 

THAT the recommendations of the City Manager be amended and 
then approved as follows: 

1. That the Director of Legal Services prepare and bring 
forward a by-law to designate King George High School, 
and the surrounding land , a heritage site. 

2. That the said By-law be forwarded to all persons having 

any legal or equitable interest in the site. 

3. That the draft by-law be accompanied by a notice setting 
November 29, 1977, as the hearing date. 


Cont'd. 
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CITY MANAGER'S REPORTS (Cont ' d) 


Heritage Legislation - King 
George High School (Cont'd ) 

4. That the Director of Planning and the Director of Finance 
report to Council at its meeting on October 18, on the 
economic viability of designation and what, if any, 
effect the designation will have in decreasing the economic 
value of the building, and the surrounding land , and such 
reports accompany the draft by-law when the same is sent 
out . 

5. That at the same time the aforementioned material is sent 
to the parties interested, a copy of report A-4-1 be 
included . 

- CARRIED 

(Aid. Kennedy opposed) 


D.P.A. - 1275 West 6th Avenue (Sigurdson Building) 
Zone FCCDD (False Creek Comprehensive Development 
District. (Clause 2) 


During consideration of this matter the Director of Planning 
apprised Council of the reasons why this item was before Council 
for consideration. 

Mr. W. Rhone, Chairman of the Urban Design Panel, explained 
the position of the Panel for Council's information. 

Mr. J. Tettamanti, architect for the project, also addressed 
Council in this matter. 

MOVED by Aid. Brown 

THAT Council advise the Development Permit Board that it is 
not in favour of the Board approving Development Permit Applic- 
ation No. 77234 - 1275 West 6th Avenue (Sigurdson Building) and 
suggests that the Board request the applicant to review the 
proposed development, taking into consideration the comments of 
the Urban Design Panel and the Development Permit Board Advisory 
Panel . 

- CARRIED 

(Aid. Ford, Gerard, Harcourt, Kennedy 
and the Mayor opposed) 


Finance Matters 
(September 30, 1977) 


Electrical Inspector for Fire Alarm 
and Emergency Lighting Inspection 
(Clause 1) 


MOVED by Aid. Harcourt 

THAT the recommendation of the City Manager, as contained 
in clause 1 of this report, be approved. 


- CARRIED UNANIMOUSLY 
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Personnel Matters 
(September 30, 1977) 

Executive Development Program: 
Health Department : Attendance. 
(Clause 1) 


MOVED by Aid. Harcourt 

THAT the recommendation of the City Manager, as contained 
in clause 1 of this report, be approved. 

- CARRIED 

(Aid. Gerard, Kennedy, Puil and 
the Mayor opposed) 


Property Matters 
(September 30, 1977) 

The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Burrard Street Widening - 1917-1945 Burrard 
CI. 2: Sale of Property - N/S 5th Avenue, East of 
Skeena Street 

CI. 3: Consent of Assignment of Lease - Ground Floor 
Premises, 603 Smithe Street 


Burrard Street Widening - 
1917-1945 Burrard Street. 
(Clause 1) . 


MOVED by Aid. Puil 

THAT the recommendation of 
in clause 1, be approved. 


the City Manager, as contained 

- CARRIED UNANIMOUSLY 


Clauses 2 and 3 . 

MOVED by Aid. Harcourt 

THAT the recommendations of 
in clauses 2 and 3, be approved. 


the City Manager, as contained 

- CARRIED UNANIMOUSLY 


B. Ground Lease Terms: 

Second & Wallace Housing Sites 

MOVED by Aid. Rankin 

THAT the recommendation of the City Manager, as contained 
in this report, be approved. 

- (carried) 

(Aid. Bellamy opposed) 

MOVED by Aid. Bellamy 

THATconsideration of this report be deferred to permit the 
Jericho Home Owners' Association an opportunity to comment 
on this matter. 

- LOST 

(Aid. Brown, Ford, Gerard, Gibson, 

Harcourt, Marzari, Puil, Rankin, 
and the Mayor opposed) 

The motion to defer having Lost, the motion by Aid. Rankin was put 
and CARRIED. 
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C. Kitsilano Community Centre, 
Renovations and Additions. 

When considering this report the Council noted a letter dated 
September 28, 1977, on the same subject. 

MOVED by Aid. Harcourt 

THAT the recommendation of the City Manager, as contained 
in his report, dated September 27, 1977, be approved after 
amending recommendation '(b)' by adding the words "the said 
contract to be to the satisfaction of the Director of Legal 
Services" . 

FURTHER THAT the letter, dated September 28, 1977, from 
the Board of Parks and Recreation, be received. 

- CARRIED UNANIMOUSLY 

D. Proposed Remand Centre - 222 Main, 
Carnegie Library Building. 

Moved by Aid. Rankin 

THAT the recommendation of the City Manager, as contained 
in this report, be approved, after adding the following as 
recommendation 'D': 

"^D. THAT the Director of Planning and Social Planning be 
directed to pay special attention to the design of 
the accommodation from a humane as well as the 
security aspect; 

FURTHER THAT the Council request the Provincial Gov- 
ernment for a report on the design before f inalization . " 

- CARRIED UNANIMOUSLY 


E. Equal Employment Opportunity 
Officer. 


MOVED by Aid. Rankin 

THAT the recommendation of the City Manager, as contained 
in his report dated September 30, 1977, be approved. 

- CARRIED 

(Aid. Kennedy and Puil opposed) 


F. Vancouver Rowing Club - 
Proposed Sub-Lease of 
Stanley Park Foreshore 

During consideration of this matter, Mr. Symons of the 
Rowing Club addressed Council setting forth reasons why Council 
should approve the lease as set out in the City Manager's 
report dated September 27, 1977. 

MOVED by Aid, Rankin 

THAT Council approve a sub-lease between the City, on 
behalf of the Board of Parks and Recreation, and the Vancouver 
Rowing Club, subject to the conditions set out in the City 
Manager's report dated September 27, 1977: 

FURTHER THAT the rent be One Dollar ($1.00) for useable 
water area below -5', which is approximately 34 ,000 sq , ft., 
for five years, with a review of the rent at that time. 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S REPORTS (Cont'd) 


G. Evening Shopping during December 

During consideration of this item, Council noted letters 
from the Downtown Business Association and the Granville Mall 
Association, supporting the request of the T. Eaton Company Limited 
to permit shops to remain open until 9:00 p.m. from December 
1st to December 24th, 1977, excluding Sundays. 

MOVED by Aid. Marzari 

THAT no action be taken on the report of the City Manager 
and the letters from the Downtown Business Association and the 
Granville Mall Association, be received. 

- CARRIED UNANIMOUSLY 


RISE FROM COMMITTEE OF THE WHOLE 

MOVED by Aid. Harcourt 

THAT the Committee of the Whole rise and report, 


- CARRIED UNANIMOUSLY 


ADOPT REPORT OF COMMITTEE OF THE WHOLE 

MOVED by Aid. Harcourt 
SECONDED by Aid. Bellamy 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


BY-LAWS 


1. BY-LAW TO AMEND BY-LAW NO. 4462, 
BEING THE SHOPS CLOSING BY-LAW 

MOVED by Aid. Rankin, 
SECONDED by Aid. Marzari, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Rankin, 
SECONDED by Aid. Marzari, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 


- CARRIED UNANIMOUSLY 
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MOTIONS 


A. Expropriation, Lots 21, 22, 23, 
Block 247, D.L. 526, Plan 590 


MOVED by Aid. Brown 
SECONDED by Aid. Bellamy 

THAT WHEREAS the City of Vancouver desires to acquire a 
portion of each of the following parcels or tracts of land more 
particularly described as: 

(a) Lot 21, Block 247, District Lot 526, Plan 590 
in the City of Vancouver, Province of British 
Columbia, and 


(b) Lot 22, Block 247, District Lot 526, Plan 590 
in the City of Vancouver, Province of British 
Columbia, and 

(c) Lot 23, Block 247, District Lot 526, Plan 590 
in the City of Vancouver, Province of British 
Columbia, and 


pursuant to its powers under Section 190 of the "Vancouver Charter", 
Statutes of British Columbia 1953, Chapter 55, and amendments 
thereto; 

AND WHEREAS the City of Vancouver has failed to come to an 
agreement with the owners of the real property aforesaid as to 
the terms of acquisition thereof; 

THEREFORE BE IT RESOLVED THAT SO much of the real property 
aforesaid as is outlined in red on the plan annexed hereto be 
and the same is hereby expropriated by the City of Vancouver. 


- CARRIED UNANIMOUSLY 


B. Closing, Stopping Up, Conveying 

& Consolidating with Abutting Lands 
(Lane South of 49th Avenue East of 
Dunbar Street) 


MOVED by Aid. Brown 
SECONDED by Aid. Bellamy 
THAT WHEREAS 


(1) The City of Vancouver is the owner of all the street 
and lanes lying within the limits of the City of 
Vancouver; 

(2) The South 10 feet of the North h of Lot 4, Block 6, 
District Lot 314, Plan 2788 is established as lane; 

(3) The said 10 feet is no longer required for lane 
purposes; 

(4) The abutting owner has made application to acquire 
the said lane; 

THEREFORE BE IT RESOLVED THAT the South 10 feet of the North 
h of Lot 4, Block 6, District Lot 314, Plan 2788, be closed, 
stopped up and conveyed as follows: 

The West h of the said South 10 feet to the 
owner of the NWs of Lot 4; 

The East h of the said South 10 feet to the 
owner of the NE% of Lot 4; and 

FURTHER BE IT RESOLVED THAT the closed portions of lane be 
consolidated with the abutting lands. 

- CARRIED UNANIMOUSLY 
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MOTIONS (Cont'd) 


C. Allocation of Land for Road Purposes 

(Portion of Lot 3 and East h of Lot 4, 
Block 32, D.L. 185, Plan 8231) 

MOVED by Aid. Brown 
SECONDED by Aid. Bellamy 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for road purposes, the following described lands: 

Those portions of Lot 3 and the East h of Lot 4, Block 32, 
District Lot 185 lying to the north of a line drawn parallel 
to and 7 feet perpendicularly distant southerly from the 
northerly limit of said Lot 3 and East % of Lot 4. The same 
as shown outlined red on a plan prepared by Noel E. Peters, 
B.C.L.S., dated April 21, 1977, and marginally numbered 
LF 8231, a print of which is hereunto annexed; 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for road purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
road purposes, and declared to form and constitute portions of 
road. 

- CARRIED UNAl^IIMOUSLY 


D. Allocation of Land for Lane Purposes 
(East 8' of Lots 1 and 2, Block 4, 
S/W h of Section 50, THSL, Plan 1705) 

MOVED by Aid. Brown 
SECONDED by Aid. Bellamy 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver for lane purposes, the following described lands: 

East 8 feet of each of Lots 1 and 2, Block 4, South 
West \ of Section 50, Town of Hastings Suburban Lands, 
Plan 1705; 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes, and declared to form and constitute portions of 
lane. 

- CARRIED UNANIMOUSLY 
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MOTIONS (Cont'd) 


E. Allocation of Land for Lane Purposes 
(South 2' of Lot 5, Block 201, D.L. 
526, Plan 1058) 

MOVED by Aid. Brown 
SECONDED by Aid. Bellamy 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for lane purposes, the following described lands: 

South 2 feet of Lot 5, Block 201, District Lot 526, 
Plan 1058; 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes, and declared to form and constitute portions of 
lane. 


Pacific National Exhibition - 
New Proposed Action Plan 


MOVED by Aid. Brown 

THAT the Director of Planning and the City Engineer 
submit an assessment report to Council on the proposed action 
plan for the P.N.E. 

FURTHER THAT Council express its concern that the P.N.E. 
provide an opportunity for local community in-put into the 
proposed plan, and also direct its consideration to resolution 
of the long-standing traffic problems in the area. 


- CARRIED UNANIMOUSLY 


ENQUIRIES AND OTHER MATTERS 


- CARRIED UNANIMOUSLY 


The Council adjourned at 6.15 p.m. 


The foregoing are Minutes of the Regular Council Meeting 
of October 4, 1977, adopted on Octc^er 18, 1977. 



CITY CLERK 


MANAGER'S REPORT 

September 13, 1977 

TO: Vancouver City Council 

SUBJECT: Rezoning Application: 

71st Avenue and S.W. Marine Drive 

CLASSIFICATION: RECOMMENDATION 

The Director of Planning reports as follows: 

" An application has been received from C.W. Craig, Bruno 
Freschi, Architects, on June 20, 1971, requesting an 
amendment to Zoning and Development By-law No. 3575 from 
RS-1 One-Family Dwelling District to CD-I Comprehensive 
Development District for the purpose of: 

•constructing a 120 unit senior citizens apartment 
building ' 

at 71st Avenue and S.W. Marine Drive, Lot 7, Block G, 
D.L. 318, Group 1, N.W.D. Plan 5209. 

Site Description 

The site is located on the north side of West 71st Avenue between the lane 

west of S.W. Marine Drive and the C.P.R. right-of-way. The single lot has 

an irregular shape with a frontage along 71st Avenue of 131 feet, a depth 

of 297 feet along the easterly property line and a northerly property line 

measuring 237.38 feet producing a total site area of 54,900 square feet. 

The site is currently developed with a one-family dwell ing, one storey plus basement 

in height, located on the south east corner and a tree nursery on the remainder 

of the property. 

The proposed rezoning is located in the area of Marpole commonly referred to as 
"the triangle," bounded on the west by the railway tracks, on the north by West 
70th Avenue and on the east by Granville Street. Development around the site 
consists of single family housing to the north, east and south, with light 
industrial development located to the southwest across the railway right-of-way. 
The majority of housing in the area, although older, is generally in good 
condition and well maintained. There are also several newer residential units 
interspersed throughout this area. A senior citizen development comprising 50 
units is located approximately a block and a half to the southeast of the site. 
(See Apendix 'A' ). 

Background 

This area of the City was the subject of review through the first half of 1976 
when the Kelly Douglas and Company Limited made an application to rezone property 
on the east side of S.W. Mariiie Drive between West 70th and 71st Avenues for the 
purpose of constructing a Super-Valu supermarket. While the application was 
withdrawn before a Public Hearing was held, the report to Council indicated that 
there was sufficient development pressure in the sector of Marpole to necessitate 
an Area Planning program. Without such a comprehensive development plan for the 
"triangle", the Planning Department could not assess the potential benefits and 
liabilities of this and other proposed major developments. The report concluded 
with the following recommendation: 

"The Director of Planning recommends that the whole matter 
be referred to a Public Hearing. Council should be advised 
that the Director of Planning cannot support approval of 
the application without additional information regarding 
the potential impacts of the proposed development on adjoining 
residential and commercial uses." 

Proposed Development 

The applicant submitted a set of drawings with this application which were stamped 
"Received, City Planning Department, June 20, 1977". The plans indicate 120 
bachelor and one bedroom units for senior citizens. The project would be developed 
to a height of four stoireys with parking in the basement. 


Date 


Sept. 1 Canada 6% 

1 Canadian National 
Rai Iway 5^% 

2 Car.adian National 
Railway 5%% 


Acquisitions 
sept 1 B.C. Hydro & Power 

Authority 7% Parities Sept. 1/75 

2 " " " Sept. 1/75 


:b) 


Board of Administration, November 6, 1970 
Clause #1 continued 


193 

(FINANCE - 2) 


DEBT CHARGES EQUALIZATION FUND TRANSACTIONS 

Exchange of Canada and Canadian National Railway Bonds for 
B. C. Hydro and Power Authority Parity Bonds to provide an 
improved yield and more suitable maturity dates 


Type of Security 
Disposals 


Maturity 
Date 

Dec. 15/71 

Dec. 15/71 

Dec. 15/71 


Maturity 

Value Price 


Cost 


Terms Yiel 
Yr/Mo % 


$ 135,000 $99.70 $ 134,595.00 1/3 6.2^ 

2,445,000 98.35 2,404,657.50 1/3 6.8i 

500.000 98.35 491.750.00 1/3 6.8! 
$3,080.000 $3.031.002.50 


$2,900,000 100.00 $2,900,000.00 5/0 7.0C 
1.175.000 100.00 1.175.000.00 5/0 7.0C 
$4.075.000 $4.075.000.00 


■kicirk-k-k-kic-kicirkic-k-kickicirk 


GENERAL AND CAPITAL 


SUMMARY OF SECURITIES HELD AS AT SEPTEMBER 30. 1970 . 
Type of Security Par of Maturity Value Cost or Book Value 


S hort Term 

iank Deposit Receipts due 1970 
:5ank Deposit Receipt due 1971 


$ 28,865,361.12 
9,019.790.03 
$ 37.885,151.15 


$ 28,150,000.00 
8.600.000.00 
$ 36.750.000.00 


:lecommendation 


Recommended by your Board that the report of the Director of Finance on 
Sinking Fund and Investment Matters for September, 1970 be confirmed. 


] NFORMATION 


Assessments for School & Hospital Purposes 

The Corporation Counsel submits the following report: 

"The Provincial Minister of Finance has recently announced that it 
is the Government's intention to pass legislation at the next session 
of the Legislature that would have the effect of limiting increases 
in the assessments on land and improvements to not more than 10% over 
previous assessments. He has further stated that this legislation 
will be retroactive and will apply to the 1971 assessment roll. An 
amendment to the Assessment Equalization Act would apply to assess- 
ments for school and hospital purposes, but would not apply to 
assessed values for general purposes which are determined under the 
Vancouver Charter . 


Cont ' d . 


Calculations 
Site Area 

Proposed Development Floor Area 


54,900 square feet 
75,113 square feet 


Floor Space Ratio 
Height 

Site Coverage 

Yards: Front 

East Side 
West Side 
Rear 

Off-Street Parking Spaces 


Proposed Comparable RM-3A Development 

1.368 1.66 (with bonuses) 

36 feet 36 feet and 40 feet (with 

Director of Planning approval) 

.32 N/A 

45 feet 20 feet 

23 feet 7 feet 

21 feet 7 feet 
35 feet 35 feet 

22 spaces 20 (1 per 6 dwelling units) 


City Engineer 

The City Engineer comments as follows: 

'This rezoning proposal appears acceptable to this Department, 
however, the following matters will have to be resolved to my 
satisfaction at the Development Permit stage: 

1. The east 10' of this parcel will be required to be 
dedicated for lane purposes; 

2. The developer will be responsible for extension of the 
water system to permit hydrant installation on 71st 
Avenue. This is a Fire Department requirement. 

3. There is no sewer available at present to service this 
site and a sewer extension will be required prior to 
construction. This item will be advanced to Council 
after issuance of the Development Permit.' 

Urban Design Panel 

In its meeting of August 4, 1977, the Urban Design Panel reviewed this proposal: 

"The proposal for an A. P.P. senior citizens housing on a site that 
abuts a C.P.R. railway to the west was considered to be appropriate 
in use but incompatible in terms of the scale, massing and general 
form of the development to the existing surrounding small scale 
detached residential development. 

The Panel felt that the design solution was therefore unacceptable 
and suggested that the Architects should consider other design 
alternatives. 

RECOMMENDATION: That this design be refused. 
Public Information Meeting 

A total of 21 citizens attended a Public Information Meeting which was held on 
Wednesday, August 3rd, 1977 and sponsored by Community Builders Limited, the 
developers of this proposed project. Two members of the Planning Department 
attended this meeting to observe and answer questions related specifically to 
the processing of the applications. The following points were made by the 
citizens: 

1. This development would result in a loss of view which presently 
exists from many residential properties in the area towards the 
south west over the Fraser River and out towards the Gulf 
Islands. 


228 


- 3 - 


2. Traffic is a serious problem in the area at the present 
time and any redevelopment would further complicate the 
matter. 

3. The City Planning Department had stated during the Kelly 
Douglas application that isolated rezonings within the 
"triangle" bounded by Granville, 70th Avenue and the 
C.P.R. right-of-way would not be undertaken without 
serious study being given to rezoning of this entire 
"triangle". 

The general consensus was that the Planning Department should not 

proceed with isolated rezonings without consideration of rezoning the entire 
"triangle" to RM-3A. 


Recent development pressures in this area of Marpole emphasize the need for a 
planning program in this section of the City. Reaction to this type of 
development pressure in an adhoc manner is clearly not in the best interests 
of the local community. Approval of a major development in the "triangle" 
would establish a precedent and reduce the City's options for dealing with 
all of the important issues in the Marpole community. 

As identified during consideration of the recent rezoning application by Kelly 
Douglas and Company Limited, a number of basic, inter-related issues must be 
investigated before changes to the zoning in this area are considered. These 
issues include the following: 


implications of retaining the RS-1 zoning for residential 
properties as opposed to rezoning these lands to RM-3A com- 
parable to zoning east of Granville Street 

implications of increasing the depth of comnercially zoned 
properties along Granville Street to permit development of 
a centralized commercial district 

implications of possible Light Rapid Transit along the C.P.R. 
right-of-way 

implications of possible future development of an East Boulevard 
extension parallel to the C.P.R. right-of-way to relieve the 
vehicular traffic presently travelling along S.W. Marine Drive 
through the residential community. 


With regard to the proposed development, the high density and massive scale of a 
building this size could have a detrimental impact on the existing single family 
area. The neighbourhood is presently a stable residential area but the number 
of major development proposals may be instrumental in creating a climate of un- 
certainty among local residents. In refusing this application, the Planning 
Department believes that residents should be assured that substantial, isolated 
development will not take place before a comprehensive study is undertaken. At 
the same time the Department would note to the applicant that while subdivision 
of this property is possible, for single family dwellings, a less intensive form 
of development for senior citizen housing may be appropriate if a comprehensive 
plan indicates a change to higher density from that permitted under the current 
zoning. 


RECOMMENDATION: The Director of Planning recommends that this rezoning 
application be not approved." 

The City Manager RECOMMENDS that the foregoing recommendation of the Director 
of Planning be approved. 


Analysis 
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WORKS AND UTILITY MATTERS 
CITY ENGINEER'S REPORT 


RECOMMENDATION 

1. Closure of Portion of 57th Avenue East of Prince Edward Street, Abutting 
Lot I , Subdivisions 1 to 4, Blocks 3 to 7 , District Lot 657, Plan 3A24 

The City Engineer reports as follows: 

"An application has been received from the owner of Lot 1, Subdivisions 1 to 4, 
Blocks 3 to 7, District Lot 657, Plan 3424 to purchase the 7-foot strip of road 
abutting the north side of his lot. As present planning calls for 57th Avenue to 
remain 66 feet wide, the 7-foot strip is no longer required for highway purposes. 

I RECOMMEND that the north 7 feet of Lot I be closed, stopped up and conveyed 
to the abutting owner subject to the following conditions: 

(a) The applicant pay $4,000 in accordance with the recommendation of the 
Supervisor of Properties. 

(b) The portion of road so closed be consolidated with the abutting Lot I ." 

The City Manager RECOMMENDS that the foregoing recommendation of the City 
Engineer be approved. 


2 . Closure of 10th Avenue between Keith Drive and the Lane West of Clark 
Drive: Subdivision B, Block 159, District Lot 264A, Plans 1319 & 1771 

The City Engineer reports as follows: 

"On September 28, 1976, City Council approved the Planning and Development 
report which recommended: 

'That the City Engineer be requested to implement the closure of 
East 10th Avenue from Keith Drive to the lane west of Clark Drive. ' 

In order to close the street, it was necessary for the City to have the 
consent of the owner of Lot A of Lots 25 to 27, Subdivision B, Block 159, 
District Lot 264A, Plan 10901 (2606 Keith Drive) which abuts this portion of 
10th Avenue. The owners agree to the closure provided the closed portion of 
road adjacent to theix lot is to be used only for passive recreation (no sports 
events) . The Park Board have agreed to this condition in their development of 
the site. 


I RECOMMEND that the portion of 10th Avenue shown hatched on the 
attached sketch be closed, stopped up and placed in the care and custody of the 
Board of Parks and Recreation, subject to the following conditions: 

(a) The closed road to be returned to the street system when no longer used 
for park purposes. 

(b) A right-of-way for utilities to be retained over the entire street so 
closed. 

(c) Any construction or change of grade in the portion of closed road to 
first be approved by the City Engineer. 

(d) The area adjacent to 2606 Keith Drive to be used for passive recreation not 
for sports such as baseball, soccer, etc. 

(e) All costs to effect closure to be borne by the Park Board. 

(f ) All costs to relocate existing utilities if required in the future to be 
borne by the Park Board." 

The City Manager RECOMMENDS that the foregoing recommendation of the City 
Engineer be approved. 

***** 
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INFORMATION 

3 . Tender Awards 

The Purchasing Agent reports as follows: 

"In accordance with Council policy, contracts for the following supplies 
were awarded by the City Manager/authorized City officials: 

Dental Equipment 

Data Processing Continuous Stock Forms 

Dump Truck Hoists 

Trucks 

Traffic Signal Controllers 
De-icing Salt 

Copies of the details of these Tender Awards are attached." 

The City Manager submits the foregoing report for Council's INFORMATIOM . 


RECOMMENDATION 

4 . Amendment to Refuse By-law No. 4531 
The City Engineer reports as follows: 

"Effective 1 January, 1976 the Refuse By-law was revised to provide that 
Strata Title developments receive free garbage collection of one receptacle or 
equivalent, per week for each dwelling unit. 

This is the basic provision for all Strata Title developments. As a 
result of representation during 1976 by the Strata Plan Owners Association 
the By-law was further amended (effective January 1, 1977) to allow some 
additional service (up to two receptacles or equivalent per week) for 
individual cases where sufficient storage of containers was not available in 
existing buildings, and also for new strata developments (townhouses) that 
are similar to duplex type' developments. 

At the time of the last amendment it was thought that most townhouse 
type of strata development would be using small receptacles (2 per unit) 
and the By-law was drafted accordingly. There are, however, some townhouse 
developments that are using the large containers and the Strata Plan Owners' 
Association have requested that they receive the same additional service as 
townhouses using small receptacles ie. the equivalent of two receptacles per 
week free collection. This would require a further Refuse By-law amendment. 

There are approximately six existing townhouse type strata developments 
that would be affected by this proposed change and some additional cost would 
be involved. If all converted to containers the increased cost and loss of 
revenue would be in the order of $3,500 and $1,600 respectively, which can 
be absorbed in the Sanitation Branch Budget for the remainder of 1977. In the 
future as new townhouse type developments are constructed there would likely be 
a greater use of large containers and therefore some increase in the annual cost. 

In the circumstances the proposed further amendment is appropriate to 
provide an equitable situation for these types of developments. 

The City Engineer recoimnends that the Director of Legal Services be instr- 
uced to amend the Refuse By-law to include the additional free collection, out- 
lined above for Strata Title developments, the design or structure of which is, 
in the opinion of the City Engineer, similar to a dwelling, (ie. including town- 
houses) > the effective date to be 1 November, 1977." 

The City Manager RECCMIENDS that the above recommendation of the City 
Engineer be approved. 
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5. C.M.H.C. Grant for Waterworks Construction - 
Langara Development 


The City Engineer reports as follows: 

"Under the Central Mortgage and Housing Corporation's Municipal Infra- 
structure Program a loan forgiveness or grant is available for a water supply 
project which opens up land for residential development. One grant has been 
approved previously for the water system for Champlain Heights. 

A verbal ruling has been received from CMHC that the upgrading of the City's 
water system necessary to supply fire protection for the Langara Development 
would be eligible for a CMHC loan forgiveness or grant. As stated in our previous 
report dated March 15, 1976, the interest rates CMHC offers are higher than those 
the City is able to obtain, so a grant rather than a loan forgiveness is desirable. 
The estimated grant for the Langara Project is $27,000. 

I recommend that approval be given for the City Engineer to submit applic- 
ations to Central Mortgage and Housing Corporation for a forgiveness grant for 
the watermain construction for the Langara Development." 

The City Manager RECOMMENDS that the above recommendation of the City 
Engineer be approved. 


6. Tender No. 39-77-3 Trucks 


The City Engineer and the Purchasing Agent report as follows: 

"Tenders for the above were opened on June 20, 1977, and referred to the 
City Engineer and Purchasing Agent for report. 

A working copy of the tabulation is on file in the office of the Purchasing 
Agent . 

Funds for this purchase are provided in the Truck Plant Replacement Account. 

Council approved the purchase of the low bid (Bid No. 1) from International 
Harvester Co. (I.H.C.) of six chassis on July 26, 1977, from the above tender. 
An additional six trucks are now required and I.H.C. have agreed to extend 
this contract for the additional six units. 

We, therefore, recommend extension of the contract with I.H.C. for six 
additional Item 1 units (47,000 G.V.W. Tilt Cab & Chassis) at a cost of 
$161,274.00 ($26,879.00 each) plus 7% Provincial Sales Tax." 

The City Manager RECOMMENDS that the recommendation of the City Engineer 
and Purchasing Agent be approved, subject to the approval of the Director of 
Legal Services. 
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7 . Tender 58-77-6 Supply and Delivery of Mineral Aggregates 

The City Engineer and City Purchasing Agent submit the following report: 

"Tenders for the above were opened by the City Clerk for the City Manager 
on August 22, 1977 and referred to the City Engineer and Purchasing Agent for 
report. The officials concerned report as follows: 

The working copy of the tabulation is on file in the Purchasing Agent's office. 
Prices shown in this report include all taxes and charges. 

The tender called for bids for the supply and delivery of thirteen types of 
mineral aggregates. This report deals with ten of the items and the remaining 
three will be reported on after testing and evaluation are completed. 

Funds for all purchases are provided in the Annual Revenue and Capital Budgets. 

Seven bids were received; six for the supply, transportation and unloading of 
the materials and one for the unloading of material only. The minor saving 
(estimated at $2200) involved in awarding a separate contract for unloading would 
be offset by scheduling and co-ordination costs. 

All recommendations in this report for the supply and delivery of materials are 
for the acceptance of low bids meeting specifications, while the recommendations for 
the supply and City pick-up of materials are based upon pick-up from the location 
that produces the lowest on-site cost for that particular location taking the City's 
hauling costs into account. It is estimated that the pick-up portion of the contract 
will cost an additional $70,000. The costs noted in the Recommendations in this 
report do not include this amount due to the uncertainty of job locations during the 
twelve month duration of the contract. 

The City Treasurer shall return the deposits or bid bonds of unsuccessful 
bidders. 

The City Engineer and Purchasing Agent recommend the awards as follows: 

A. Construction Aggregates Ltd . 

Items 1,2 and 9 to be supplied, delivered and unloaded at Cambie Yards at an 
estimated cost of $324,000 plus an unspecified portion of items 9,12 and 17 which 
will be picked up by City vehicles. 

B. Argus Aggregates Ltd . 

Items 3,7,10,11,17 and 21 to be supplied, delivered and unloaded at Cambie 
Yard at an estimated cost of $341,000. 

C. Delta Rock Ltd. 

Item #5 to be supplied, delivered and unloaded at Cambie Yard at an estimated 
cost of $15,000 plus an unspecified portion of items 9,12 and 17 which will be 
picked up by City vehicles. 

D. Lafarge Concrete Ltd . 

An unspecified portion of items 9,12 and 17 which will be picked up by City 
vehicles . 

E. Columbia Bitulithic Ltd . 

An imspecified portion of item 9 which will be picked up by City vehicles." 


The City Manager RECOMMENDS that the recommendation of the City Engineer and 
Purchasing Agent be approved, subject to a contract satisfactory to the Director 
of Legal Services. 
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BUILDING & PLANNING MATTERS 


RECOMMENDATION ; 

1. 1977 New Heritage Designation Legislation 
(Bill #77) 


The Director of Legal Services reports as follows: 

"At its meeting on September 27, 1977, Council passed a resolution 
under Section 14 of the new Heritage Conservation Act which has 
the effect of prohibiting any alteration or destruction of the 
King George High School for a period of thirty days from the date 
of the resolution. 

. At the same time, I was instructed to report to Council on the 
procedures to be adopted under the new Act so that Council would 
be in a position to act further if it so desires on the King 
George High School designation. 

As I pointed out in my report of September 27, 1977, the new 
legislation has as its main difference from the old legislation 
a section entitling an owner to full and fair compensation for 
loss or damage suffered by the owner through the designation. 
The old legislation did not provide for compensation. 

Another feature of the new legislation is a far more formal pro- 
cedure to be followed before designation may take place. The 
Act is somewhat of a combination of the requirements for rezoning 
and the requirements for expropriation. 

1. Designation 

Section 11(2) provides that no by-law shall be adopted unless 
notice of its intention to consider the by-law is mailed by 
registered mail or delivered to the owner of the building, 
structure or land at least 10 days before the date of con- 
sideration by Council of the motion to designate. This sub- 
section also provides that the notice must advise him "how he 
may object" , Furthermore, the notice must be published in 
not less than two consecutive issues of a newspaper appearing 
not less than 3 days nor more than 10 days before the date of 
the consideration to designate. 

I have underlined the words "the" because I believe that this 
indicates that when the notice is given the by-law to do the 
designating must at least be drafted so that upon receipt of 
the notice, the owner can know exactly what form the by-law 
will take. This was not the procedure under the old statute. 

I feel, therefore, that at the time the notice goes out the 
owner should receive, with the notice, a copy of the proposed 
by-law. I think also that the legislation has made these 
proceedings much more of a quasi judicial proceeding than the 
former legislation and that at the time he receives the notice 
and the draft by-law the owner should also receive whatever 
reports or material Council had before it when it made the 
decision to consider designation. The fact that the section 
also provides that he is to be told "how he may object" re- 
inforces my view that if he is allowed to object he must have 
knowledge of all the material that Council had before it. 

The phrase "how he may object" is not defined, but I believe 
that what was intended was that he be told of the procedure 
that would be required to be followed. Bearing in mind that 
every designated building may now give the owner a claim to 
compensation for such designation, we are now in a field not 
too dissimilar from the valuation needed to determine compen- 
sation on land expropriation. That is to say, at a very early 
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stage appraisals, etc. are going to be very relevant, and I 
think it is in this area that the phrase "how he may object" 
becomes important. 

In order to intelligently approach the designation in rela- 
tion to the compensation that may result, it is important that, 
from the very outset. Council should have some idea of the 
monetary effect of the designation. Therefore I consider 
that in instructing an owner how he may object we are talking 
about procedure. For example, should we require him to file 
a statement of the monetary amount of his claim before the 
hearing of the by-law? Should we require him to file any 
reports, appraisals, etc. that he intends to use before the 
hearing? Should he be required to file a statement of the 
grounds on which he founds his objections prior to the hear- 
ing? Should he be required to file a statement of any alter- 
native proposal he may be going to advance with respect to 
the designation? In short, should not Council have all the 
material to be dealt with at the hearing in advance of the 
hearing to enable your officials to analize and evaluate 
either the merits of the objection or the substance of the 
compensation claimed? 

It seems to me also that some procedure should be set up 
whereby the owner should have access to the City's analysis 
of compensation before the by-law is dealt with. Later on 
in this report I will propose to Council some suggested pro- 
cedures to be adopted. 

2 . Powers of Council 

Section 13 is also a new section of considerable importance. 
It reads as follows: 

'13. For the purposes of this Part, a council may 

(a) include provision for municipal heritage conserva- 
tion in its annual budget, or 

(b) enter into agreements with any person including the 
Government of the Province or of Canada, or 

(c) acc[uire covenants or easements, or 

(d) acquire or dispose of property. ' 

There is no indication in the statute as to what was being 
contemplated in the language used in subsections (a) and (b) 
and we are therefore left to speculate what the Legislature 
had in mind. The language is, however, very broad and would 
indicate a very general interpretation and application of the 
section. It raises such questions as: Would Council be 
authorized to enter into maintenance agreements? Would it 
go so far as to enable Council to acquire the property as a 
municipal asset and lease it back? I think this section is 
one that should be given very special consideration in the 
near future. 

3 . Miscellaneous 

There are two further differences between this Act and the 
former Act. The first is now, under section 3(2), a desig- 
nation of a municipal heritage site must be reported to the 
Minister in charge of the Act on a prescribed form. (I do 
not believe any form has yet been prescribed.) Secondly, 
designation may now take place or be removed by a simple 
majority of Council or a quorum thereof as opposed to the 
previous legislation which required 8 affirmative votes 
before a designating by-law could be passed. 
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In summary, I would RECOMMEND the following in respect of the 
notice requirements: 

(a) When the notice is delivered, it should be accompanied by 
any and all reports that were in front of Council when the 
matter was being considered as well as being accompanied by 
a copy of the draft by-law. 

(b) The notice should set the time, date and place when and where 
the proposed by-law will be considered. 

(c) The notice should be delivered to any person having any legal 
or equitable interest in the property in question, i.e. 
registered owners, mortgage holders, lien holders, etc. etc. 

(d) The notice should require the owner to file a summary state- 
ment of his objections (if he is objecting) not less than 7 
days before the date of the hearing. 

(e) If the owner is not objecting but is concerned only with 
amending the by-law in some way, a statement outlining his 
position in that regard should be filed not less than 7 days 
before the hearing. 

(f) If the owner's concern is only with compensation, he should 

be required to file the amount of his claim, details regarding 
the basis of his claim and any and all reports (e.g. appraisal 
reports, etc.) that he intends to use at the hearing at least 
7 days before the hearing. " 

The City Manager RECOMMENDS approval of the foregoing recommendations 
of the Director of Legal Services. 


CONSIDERATION : 

2. 1275 West 6th Avenue (Sigurdson Building) - D.P.A. #77234 

Zone: FCCDD (False Creek Comprehensive Development District) 

The Director of Planning reports as follows: 

'In accordance with the resolution of the Development Permit 
Board, this report is submitted for Co\incil's consideration 
because of the different opinions expressed by the Develop- 
ment Permit Advisory Panel and the Development Permit Board 
on the above noted Development Permit Application. 

Development Permit Application #77234 has been filed by 
James Tettamanti, Atchitect, for Cedarhurst Properties, to 
alter the existing Sigurdson Building to office building and 
to construct a 3-level parking structure on the east side of 
the existing building. The site is located at the north east 
corner of 6th Avenue and Birch Street. The development, as 
proposed, is in compliance with the requirements of (FCCDD) 
False Creek Comprehensive Development District Schedule. 

Recommendation of the Urban Design Panel 

The following is an excerpt from the minutes of the Urban 
Design Panel meeting of June 23, 1977: 

'The Secretary informed the Panel that the Area Planner 
supported the scheme with minor changes. 

The Panel felt that the proposal to recycle an existing 
structure (Sigurdson' s building) which is to be altered 
(reduction of 1 bay fronting onto 6th Avenue) to accommodate 
a building setback and to facilitate the construction of the 
Alder Street overpass to be inappropriate for the following 
reasons : 

(a) The scheme does not respond to the character of 
False Creek and the Fairview Slopes, i.e. broken 
up scale /pedestrian orientated. 
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(b) The site is unique and it was felt that the proposal 
had a massive scale which was an interruption of the 
area as a whole. 

(c) Does not meet public objectives: 

- views through towards False Creek and the North 
are not fully realized. 

The Panel felt that the proposal was unacceptable and that 
the Architect should further explore other design solutions 
taking the above noted concerns into account. 

The Panel wishes to invite the Architect to present the 
revised scheme to them at one of their meetings. 

Recommendation : That this design be refused.' 


Recommendation of the Development Permit Staff Committee 

The Development Permit Staff Committee considered this 
Development Permit Application on August 24, 1977 and have 
recommended that it be approved subject to a number of 
conditions and one of these conditions was: 

'design and finishes of the development be first approved 
by the Director of Planning on advice of the Urban Design 
Panel . ' 

The attached minutes and recommendation of the Development 
Permit Staff Committee (Appendix A) were submitted for 
consideration by the Development Permit Board on September 6, 
1977. 

Development Permit Board's/Advisory Panel Consideration 

At the Development Permit Board meeting Mr. Tettamanti stated 
that he had made certain changes to the present building in 
order to make it feasible for use as offices and which would, 
in his opinion, render the exterior more attractive. These 
were : 

- excavation of the existing basement for parking and 
the removal of the first bay from the 6th Avenue 
frontage , 

- provision of access and egress with full windows along 
a portion of the basement, 

- removal of the present U-shaped roof structure, the 
rounded end of which presently projects 20', and 
replacement of it with a penthouse floor which would 
be set back 10 ' , 

- reduction of the bulk of the building by 20' without 
an increase in height while retaining the present 
total square footage. 

Mr. Tettamanti also referred to the objection of the Urban 
Design Panel and stated that the building was 30' high at 
the west end and 44' at the east end. He could see no 
justification for pedestrian orientation in this case 
because the building was in isolation with a freeway on 
6th Avenue and an access from there to the railway tracks. 
In view of the reasons stated above, he stated that he did 
not think it was practical to consider the course of action 
suggested by the Urban Design Panel and therefore, was not 
prepared to make any further changes to the design. 
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This matter has been discussed at length with the City Assessment 
Commissioner, and I have advised him that he is legally obliged 
to proceed on the basis of the legislation as it exists at this 
date and that assessments cannot be modified to comply with 
proposed or suggested changes that may take place in the future. 
We have not been provided with any details with respect to the 
operation of this limitation. The fact is that the City Assess- 
ment Commissioner is, upon completion of the assessment roll, 
obliged to swear on oath that he has prepared the roll in accord- 
ance with the relevant legislation as it now exists. 

When and if such legislation is passed, the City Assessment 
Commissioner will naturally be obliged to amend his roll in 
accordance with the provisions of such legislation. In the 
interim we intend to advise each taxpayer that if such legis- 
lation is passed, the assessments will be altered to meet all 
provisions of such amendment before the 1971 tax statements are 
calculated. This information will be included with the 1971 
Assessment Notice." 


Your Board submits the foregoing report of the Corporation 
Counsel for Council's information. 

CONSIDERATION 

3 . Increased Pay Rates - 

Deputy Returning Officers and Assistants 

The City Clerk reports as follows: 

"I have reviewed the rates of pay for election workers. The 
present rates are: 

Deputy Returning Officers - from $37.50 to $47.50 
Election Clerks - $27.00 

I believe that the rate for election clerks is proper, but I 
do feel that there should be an improvement in the amount paid 
to Deputy Returning Officers because of the increased complexity 
of the elections, and I would like to see the Assistant to the 
Deputy Returning Officer paid at a rate $7.00 higher than the 
rate for election clerks. 

I, therefore, recommend that the rates of pay for election 
workers in the following categories be adjusted as indicated 
herein: 

Present Rate Proposed Rate 

Deputy Returning Officers $37.50 - $47.50 $40.00 - $60.00 

Assistant to Deputy $27.00 Plus $34.00 Plus 

Returning Officers $1.00 for each $1.00 for each 

half hour half hour 

after midnight after midnight 

The estimated cost of this change in rates is $750.00, which has 
been provided for in the 1970 budget." 

Your Board submits the foregoing recommendation of the City 
Clerk for Council consideration. 


****** 
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Of the five members of the Advisory Panel present, one stated 
that the applications should be approved in accordance with 
the recommendation of the Development Permit Staff Committee. 
The other four members did not favour the development as 
proposed. 

Having heard the opinions of the members of the Board and 
Advisory Panel, the Chairman pointed out that the Board had 
a choice. They could either agree with the Design Panel's 
recommendation as supported by the Advisory Panel and refer 
it back for reconsideration (this position was the one 
supported by the Chairman) or agree with the Staff Committee's 
recommendation. If, however, the Board voted in favour of the 
scheme as suggested by the Staff Committee, then they should 
consider referring the matter to Council for decision, bearing 
in mind the difference of opinion expressed at this meeting. 


After considerable deliberations (please see Appendix B for 
details) , the Development Permit Board resolved: 

'that, since the Advisory Panel's opinion favoured supporting 
the Design Panel's refusal of the design as submitted while 
the Board's opinion indicated that Mr. Boyes and Mr. Purdy 
would approve in accordance with the Staff Committee's 
recommendation, this application be deferred and the matter 
be reported to Council to obtain their guidance.' " 

The City Manager sxibmits the foregoing report for CONSIDERATION of 
City Council. 
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MANAGER'S REPORT 


October 3, 1977 


TO: Vancouver City Council 

SUBJECT: Heritage Legislation, King George High School 
CLASSIFICATION: RECOMMENDATION 


The Director of Legal Services reports as follows: 

"Council has before it my recommendations with respect to the 
procedures to be followed on heritage designation. This procedure is 
of general application. 

The King George High School building is a specific instance and, 
if designation is to follow Council's earlier "freezing" resolution, 
some action must be taken by Council not later than at the meeting 
of October 18th, 1977. I therefore recommend the following 
procedure : 

1. That the Director of Legal Services prepare and bring forward 

a by-law to designate King George High School a heritage building. 

2. That the said by-law be forwarded to all persons having any 
legal or equitable interest in the site. 

3 . That the draft by-law be accompanied by a notice setting 
November 29, 1977, as the hearing date. 

4. That the Director of Planning and the Director of Finance 
report to Council at its meeting on October 18 on the economic 
viability of designation and what, if any, effect the designation 
will have in decreasing the economic value of the building, and 
such reports accompany the draft by-law when the same is sent out. 

5 . That at the same time the aforementioned material is sent to 
the parties interested, a copy of report A-4-1 be included." 

THE CITY MANAGER recommends approval of the recommendations of the 
Director of Legal Services. 
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MANAGER'S REPORT, SEPTEMBER 30, 1977 (FINANCE: A7-1) 


FINANCE MATTERS 

RECOMMENDATION 

1. Electrical Inspector for Fire Alarm 
& Emergency Lighting Inspection 


The Director of Permits & Licenses reports as follows: 

"On July 31st, 1973, due to changes in the Fire By-Law, City Council approved a 
Board of Administration report authorizing the appointment of a temporary 
Electrical Inspector for one year to carry out inspections for increased. fi re 
alarm installations. On September 10th, 1974, City Council extended this posi- 
tion for a further two years, expiring on September 9th, 1976. On September 28, 
1976, City Council further extended this position for one year, and requested 
that the Director of Permits & Licenses report back to Council in 1977, on Fire 
By-Law related activities of this position. 

Since 1973, a considerable number of changes have been introduced in safety 
requirements in buildings, involving fire alarms, emergency lighting, and exit 
lighting, etc. This has required a stepped-up enforcement program by the Fire 
Department, and an increase in electrical inspections of the equipment installed 
Neither the Fire Chief nor I can forsee a date when the fire alarm and emergency 
lighting programs will be completed, from an upgrading point of view, and since 
new buildings must provide such facilities, this also requires increased 
inspection services. 

Original Fire Alarm Installation (Up grad in g) Program 

It was originally estimated by the Chief Fire Warden that there were approxi- 
mately 5,000 premises where fire alarm installations were required to be in- 
stalled. Since the commencement of the program in September, 1973, there have 
been 739 Electrical Permits taken out for fire alarm installations and 228 Permits 
obtained for emergency lighting installations, according to our records. It is 
quite apparent that a considerable number of electrical permits are outstanding 
for fire alarm and emergency lighting installations or the installations as 
ordered by the Fire Warden have not gone forward as yet, or are being held up 
pending the formation of the Appeal Board procedures. 

T ask For ce to Upgra de Existing Ho tels and Apart men ts in Core Areas 

On December 18th, 1973, the City Council approved the establishment of a "task 
force" in the Fire Warden's branch to upgrade the fire alarm systems and other 
housing matters in residential hotels in the "skid road" area. 

The temporary Electrical Inspector has been heavily involved in assisting the 
fire wardens on electrical installations of alarm systems, emergency lighting 
and related matters in this area. The Fire Chief has reported that there have 
been approximately 350 buildings upgraded in the core area under Phase I and II 
and he now reports that he is moving into Phase III (the remaining areas of the 
City) which will involve approximately 400 buildings. This will undoubtedly 
require electrical permits and inspections and an increase in this Electrical 
Insnector's work load. 


E merg ency Light i ri c[ System_s^ 

The City Manager's report on September 24th, 1976, stated that there were approxi- 
mately 6,000 buildings in the City which required emergency lighting installations 
and at that time we had received only 125 Electrical Permits for such systems. Tc 
the present date we have received a total of 228 Electrical Permits for emergency 
lighting systems, 'v-ihile no firm statistics are available in this regard, it is 
evident that a tremendous amount of work yet remains in order to obtain Electrical 
Permits for all emergency lighting installations and carry cut the required 
inspections. In addition, inspections must continue to be made on these instal- 
lations in nevi buildings. 


cont 'd 


MANAGER'S REPORT, SEPTEMBER 30, 1977 (FINANCE: A7-2) 

Clause #1 continued: 


F ire Company Inspections 

Recently, the Fire Chief has requested the eighteen Fire Companies throughout the 
City to check the premises in their districts of two and a half storeys or more 
where fire alarm systems are required to be upgraded. The Chief Fire 
Warden states that there are approximately 6,000 such premises in the Fire Company 
districts, and to the present time only one district, i.e. No. 3 Company, has com- 
pleted the work required in this regard, thus a considerable amount of electrical 
permits and required inspections will be needed under this program. 

Present Workload of Electrical Inspection Branch 

While conducting the studies to determine the workload of the Electrical Inspector 
on Fire Alarm and Emergency Lighting Inspections, the number of permits presently 
being carried by the remaining 12 electrical inspectors in this branch was re- 
viewed. On the basis of our studies it was determined that each inspector has a 
backlog of approximately 3 months work. 

Current electrical permits and sign permits involving all of the electrical inspect 
ors are continuing to be issued at about the same rate as in 1976. Therefore, itis 
apparent that all of the electrical inspectors have a considerable backlog of 
inspections, and if the temporary electrical inspector position on Fire Alarm & 
emergency light equipment is discontinued, the workload of the branch will increase 
sharply, and the result will be a reduction in service to the public. 

In view of the fact that electrical inspection work on fire alarms and emergency 
lighting, will be a continuing program and that we now have an inspector who is 
trained on the various alarm installations requiring specialized knowledge, it is 
essential that we continue this position in order to ensure that such installations 
are done in an approved manner. This inspector's salary and fringe benefits are 

fully recovered from Permit fees, which is in line with Council policy. 

Cost for the balance of 1977 is $5,265 (1976 rate), and the Comptroller of Budgets 
and Research advises that, if the report is approved, this amount would be funded 
from Contingency Reserve. 

It is therefore recommended that: 

A. The temporary electrical inspector position be made permanent, and 

B. Subject to the approval of A, the additional amount of $5,265 (1976 rate) 
for 1977 be provided from Contingency Reserve." 

The City Manager RECOMMENDS that the recommendation of the Director of Permits and 
Licenses be approved. 
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MANAGER'S REPORT, September 30, 19 77 


(PERSONNEL: A- 8 - 1) 


PERSONNEL MATTERS 


RE COMMENDATION 

1. Executive Development Program for Senior Health Administrators 
Attendance: One Employee, Health Department 


ihf Director of Personnel Services reports as follows: 

■ .ne Banff Centre Management Studies, in collaboration with the Canadian 
College of Health Service Executives, is sponsoring the above program at 
the Banff Centre, Alberta, from February 5 - 25, 1978. 

The overall purpose of the course is to provide a broad educational 
experience designed to provide participants with awareness of the 
administrative role, of the opportunities and responsibilities of 
leadership, and of the current state of the science and the art of 
management, all related to the Health field. Specific objectives 
are - to provide participants with understanding of the social, 
political and economic forces of change which may affect the Health 
environment in the future - to increase participants' effectiveness 
to foresee , identify , analyze and solve organizational problems - to 
alert the participants and help them become more aware of their strengths, 
motives and weaknesses as decision-makers, and implementers . 

A variety of programs and activities have and are still being added 
to the functions of the Health Department. This continuing process 
of change requires abilities and skills to judge accurately and to 
respond quickly and thereby facilitate the delivery of service by 
Health professionals. To assure a high quality of administrative 
support the City Medical Health Officer wishes Mr. Tom Kinloch, 
Administrative Officer, to attend the above program. Because of the 
demand for this kind of program registration should take place as 
early as possible. 

The total cost to the City would be $1,920.00 (transportation $120.00; 
registration, accommodation, meals and instructional materials $1,800.) 
and 12 days leave of absence with pay. 

The Comptroller of Budgets and Research advises that the total cost 
of $1,920.00 is available from Appropriation No. 7090/933 - Administra- 
tive and Technical Courses - All Departments. 

This request of the City Medical Health Officer is submitted to Council 
as cost exceeds $1,500 and ten days leave of absence with pay. I 
recommend its approval." 

The City Manager RECOMMENDS approval o£ the foregoing recommendation 
of the Director of Personnel Services. 



MANAGER'S REPORT, September 30, 1977 


(PROPERTIES: A-9 - 1) 


PROPERTY MATTERS 


RECOMMENDATION 

1. Burrard Street Widening; 1917 - 1945 Burrard Street 

The Supervisor of Properties reports as follows : 

"A portion of 1917-1945 Burrard Street, legally described 
as Lot B, Block 237, D.L. 526, Plan 6473 as shown on 
plan of subdivision marginally numbered LE4505 is required 
for road purposes. 

Reference is made to Item 1, Managei^s Report (Property 
Matters) dated April 1, 1977, approved by City Council 
on April 5, 1977 which authorized the Supervisor of 
Properties to:- 

(a) be authorized to appoint the owner's 
architect, Mr. Gilbert Eng, to draw up 
the necessary plans and specifications 
respecting alterations, renovations and 
additions to the building on the site. 

(b) and after, consult with the owners or their 
representative as to which construction 
firms should be asked to see if they wish 
to submit tenders 

(c) to complete negotiations on an overall net 
settlement respecting compensation which 
the owners and the two tenants are entitled 
to. 

Lot B and abutting Lot 17 are under one ownership; Lot 17 
is blacktopped and is used as a parking and loading area. 
Lot B is improved with a single storey frame commercial 
building constructed in 1934, Containing three storefronts 
facing Burrard Street, one occupied by a restaurant 
and the other two by a marine and outdoor equipment company. 
This building is in fairly good condition. All property 
involved is zoned C-3A. 

The portion of the property required for road widening 

is 23.97 feet x 79.94 feet. This will necessitate 

the removal of a 16.97 foot portion of building, 

the construction of new store fronts and extensive 

alteration and renovation work to the interior. As 

part of the settlement, it is proposed to convey the 

residual portion of the abutting City-owned Lot A 

(2040 sq.ft.) to the owner in lieu of payment for 

loss of land (1916 sq.ft.) and construct on this lot 

an addition to the northerly part of the existing 

building. This is necessary to accommodate the aforementioned 

tenants with minimal disruption. 

Following further negotiations the owners have agreed 
to sign the subdivision plans conveying the strip 
required for road as shown on plan marginally numbered 
LE 4505 on the following basis: 

- City to convey to Suburban Developments 
Ltd. (Orr's Stores), City-owned Lot A, 
Block 237, D.L. 526, Plan 6473 in exchange 
for that portion of their Lot B, Block 237, 
D.L. 526, Plan 647 3 required for road purposes. 


Continued 
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Clause No. 1 Continued 

- City to bear cost of cutting off the front 
portion of the building and constructing new 
store front and new addition and making necessary 
alterations to the interior as shown in 
architectural specifications (Eng & Wright 
Architects - on file City Clerk's Department). 

- After consultation with the owners the following 
qualified contractors were contacted with the 
following results: 

(a) Halse Martin Construction Co. Ltd. Withdrew 

(b) Hodgson King & Marble Ltd. $147,622 

(c) Kennett Contracting Ltd. $146,162 

(d) Spectrum Construction Ltd. Withdrew 

(e) Burdett Construction Co. Ltd. $157,165 

(f) Alan & Viner Construction $154,300 

Cost of Alterations and Addition :- 

Low Quotation - Kennett Contracting Ltd. $146,162.00 

- City to pay following fees to Eng & Wright 
Architects :- 

Architect Fees $12,000.00 
Engineering Consultant Fees 5,500.00 
Development Permit and 

Building Permit Fees 352.00 
Detailed Plan - Restaurant Kitchen 
(required by City Health Dept.) 200.00 
Preparation of preliminary cost 
estimate by Halse Martin 

Construction Comoany Ltd. 1,002.00 

$ 19,054.00 

Total excluding compensation for 

business disruption to owners and lessees $165,216.00 

- City to pay cash compensation to owners for lost 
rental revenue and to both lessees; King Restaurant 
and Humdinger Marine & Outdoor Equipment Incorporated 
for business disruption during period of 
construction. These amounts will be submitted when 
the work has been completed and an assessment is made 
of all compensable items. 

- City to pay all legal and registration fees. 
Therefore it is recommended that: 

A. The Supervisor of Properties be authorized to 
acquire that portion of the above property 
required for road purposes , as shown on plan 
of subdivison marginally numbered LE 4505 

on the foregoing basis at a cost of 
$165,216.00 chargeable to 
account code 146/5921. 

B. The quotation received from Kennett Contracting 
Ltd. to complete the aforesaid building alterations 
be accepted. " 

The City Manager RECOMMENDS that the foregoing recommendations of 
the Supervisor of Properties be approved. 

Continued .... 
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2 . Sale of Property - N/S 5th Avenue, East of Skeena Street 

The Supervisor of Properties reports as follows: 

"Under the authority of the Property Endowment Fund 
Board, tenders were called for the purchase of the 
following-described property on September 6th, 1977 
and were opened in public at 9:30 a.m. Monday, Sep- 
tember 26th, 1977. 

Recommended that the following offer to purchase, 
being the highest offer received and representative 
of current market values, be accepted and approved 
under the terms and conditions set down by Council. 

Lot 1, Blocks 106-108, Section 28, T.H.S.L., (CD-I) 
Plan 16809 - N/S 5th Avenue, East of Skeena Street. 

Name Approx. Size Sale Price Terms 

Abacus Cities ■ 2.67 acres $ 540,000. City Terms 

Limited § 11% 

Conditions of Sale : - 

(a) Purchaser to grant the City an option to repur- 
chase the site at the net sales price in the 
event construction to the point of poured founda- 
tions has not been commenced within a period of 18 
months from the date of Council's approval of the 
sale, and completed within a period of 36 months 
from date of sale. 

(b) Purchaser to enter into a bulkhead agreement as 
lot is above 5th Avenue level. 

(c) Uses and Vehicle access are restricted as indicated 
in the call for tenders." 

The City Manager RECOMMENDS that the foregoing recommendation 
of the Supervisor of Properties be approved. 


3. Consent of Assignment of Lease: Ground Floor Premises - 
603 Smithe Street. Lot 20, Block 63, District Lot 541 


The Supervisor of Properties reports as follows: 

"The ground floor of 603 Smithe Street, Lot 20, Block 63, D.L. 5U1 
Is currently leased to Po-Chang Chu as an art studio for a period 
of tvro years from November 1, ^^^6 to October 31 , 1978* 

Application by letter has been received from Po-Chang Chu for consent 
to assign the subject lease for the same use to Mr. William Ng. 

It is recommended that the City consent to an assignment of the 
lease of the ground floor of 6O3 Smithe Street, dated November 1, 
1976 in the name of ^'o-Chang Chu, to Mr. William Ng, subject to 
the documents of assignment being to the satisfaction of the 
Director of Legal Services." 

. The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Properties be approved. 

FOR COUNCIL ACTIOM SEE P,\Gm AA)f.. . 
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MANAGER'S REPORT 


September 27, 1977 

TO: VANCOUVER CITY COUNCIL 

SUBJECT: GROUND LEASE TERMS, SECOND AND WALLACE HOUSING SITES 

CLASSIFICATION: RECOMMENDATION 


The Director of Finance reports as follows: 

"On December 14, 1976 City Council approved the following recommendation. 

"That the offer by the Penta Cooperative Housing Association to 
lease the 0.95 acre site at 2nd Avenue and Wallace Street with 
the initial rents based on 8% of $177,900 be approved". 

The purpose of this report is to have Council approve the summary of lease terms 
proposed by City staff and agreed to by the Penta Cooperative Housing Association. 

Council is also requested to approve a similar summary of lease terms for the 
lease of the 0.667 acre site to the Dunbar Village Community Cooperative. These 
summary lease terms form the basis of the ground lease which will be drawn by . 
the Director of Legal Services after the terms are approved by Council. 

It will be noted that the rent clause for the Penta lease refers to a rent based 
on 8% of $187,500. The difference of $9,600 between this figure and the 
$177,900 of the December 14, 1976 Council resolution represents the cost of 
services to the site. The reports to Council, in which the original $177,900 
figure appears, refer to the fact that the price of $177,900 assumed that the 
cooperative would pay the cost of constructing these services separately. It 
has been agreed that the City will construct these services and recoup the cost 
of doing so from the land lease revenues. 

The Director of Finance recomiends 

A. That the attached terms and conditions shown in Appendices A and B 
for the lease of the 0.95 acre site at 2nd Avenue and Wallace Street 
to the Penta Cooperative Housing Association be approved. 

B. That the attached terms and conditions shown in Appendices C and D 
for the lease of the .667 acre site at 2nd Avenue and Wallace Street 
to the Dunbar Village Community Cooperative be approved." 

The City Manager RECOMMENDS approval of the foregoing reccmtendations of tJie 
Director of Finance. 

FOR COL'NCIl ACTIOM SEE PAGEfS). J.^S „ 


MANAGER'S REPORT 

September 27, 197 7 

TO: Vancouver City Council 

SUBJECT: Kitsilano Community Centre Renovations and Additions 

CLASSIFICATION: RECOMMENDATION 
The Director of Planning and Superintendent of Parks & Recreation report as follows: 

"Bids for the renovation and construction work proposed for the Kitsilano Community 
Centre have been received. The lowest bid results in a project which costs more 
than the money which has been allocated to date. The purpose of this report is 
to explain the background to this project, to examine possible reasons for the 
higher costs, and to offer some solutions to the funding of this project. 

BACKGROUND 

On November 12, 1974 City Council approved the Concept Plan for the Kitsilano 
Neighbourhood Improvement Program. The Concept Plan allocated approximately 
$100,000 to be used to make improvements to the Kitsilano Community Centre. 
It was anticipated this money would be used as seed money for a much more costly 
project. 

In August 1975 a consultant (Wal key-Olson Architects) was hired and they produced 
a list of priority needs for the Community Centre and cost estimates for the 
renovations and additions required to meet these needs. Since various levels of 
funding were possible (i.e. N.I. P. funds. Community Centre Association funds". 
Park Board funds. Provincial Recreation Facilities Grant) the consultant produced 
a series of options which reflected the amount of work which could be done with 
the amount of money possibly available (attached as Appendix A). 

On April 27, 1976, City Council approved Option H as the desired long term goal 
and Option F as the intermediate stage. At that time it was estimated Option F 
would cost $420,000. Further analysis of the schematic design showed that the 
addition of an elevated covered walkway between the new Ice Rink and the 
Community Centre and the development of the mezzanine floor in the new Ice Rink 
would tie these two facilities together and would facilitate centralized management 
of both facilities. The total project cost with these two additional items was 
then estimated at $525,000. On October 5, 1976 City Council agreed to allocate 
sufficient money in the Five-Year Plan to make construction of Option F with the 
covered walkway and mezzanine possible. However, the Parks portion of the Five-Year 
Plan was defeated at the polls in November of that year. 

The working drawings proceeded, and in July 1977 the consultant provided a final 
construction estimate of $505,000 which with the cost of fees, furniture, equipment, 
landscaping, etc. brought the total project cost to $657,703. This cost was 
higher than the money allotted ($525,000 at that time) but it was felt that this 
estimate may have been high. Therefore the project was sent to public tender 
to get accurate cost estimates. It was recognized that part of the project may 
have to be cut back if the costs were actually too high, so the contractors were 
asked to submit bids on the whole project, the whole project minus the Health 
Club, and the whole project minus the mezzanine. 

On September 12, 1977 at the Park Board meeting the following bids were received. 

Total Price Total Price Total Price 

Minus Mezzanine Minus Health Club 


Clearspan Shopland Co. $574,973 $492,616 $520,586 

Doyle Const. Co. $624,552 $529,536 $579,000 

Key Const. Ventures $625,000 $510,000 $545,000 



PROJECT COSTS 

In addition to the $574,973 required for construction of the whole project (as per 
the low bid), an additional amount of $150,860 is required for fees, contingency, 
furniture, equipment, landscaping and tests; therefore, the estimated cost of 
the complete project is $725,833 . This is $200,000 higher than the 
estimate prepared for this project in October 1976. 

The following list shows some probable reasons for this increase and a rough 
estimate of the amount each factor contributed to the cost increase. An 
explanation of each factor is given below the list: 
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BOARD OF ADMINISTRATION 


PERSONNEL MATTERS 

SUPPLEMENTARY REPORT NOVEMBER 6, 1970 

RE COMMENDAT I ONS 

1. Radiological Defence Course - 
Attendance of Two Employees - 
Fire Department 

The Director of Personnel Services reports as follows: 


"The Provincial Civil Defence Authority has arranged the above 
course to be held in Victoria on December 7th - 11th, 1970, 
inclusive. It is designed to inform and train men to handle, 
treat and control radiation created by nuclear attack or 
industrial accidents involving radioactive materials. 

The Fire Chief states that the hazard of radiation is an ever 
increasing and changing problem for Fire Fighters in the per- 
formance of their duties. To recognize the hazard, and to be 
able to handle the problems created in the event of an emergency 
concerning radiation, it is necessary to be properly trained. 
He therefore wishes Chief Training Officer Kellett and Chief 
Rescue and Safety Officer Moye to attend. 

The total cost to the City will only be the time for attend- 
ance for these two employees, i.e. 10 days (2x5 days) leave 
of absence with pay, as the Provincial Civil Defence will pay 
for transportation, lodging and meals. 

The Fire Chief emphasizes the relevance and importance of the 
subject to the work of the Fire Department and the employees . 

RECOMMENDED that the request of the Fire Chief be approved." 

Your Board RECOMMENDS that the foregoing recommendation of 
the Director of Personnel Services be adopted. 


2. Proposed R.C.M.P. National 
Computer Information System 

The Director of Finance reports as follows: 

"The Co-ordinator of Data Processing & Systems has submitted 
the following report: 

'In a report to Council on September 25, 1969, I reported 
that the proposed Police systems group would be inves- 
tigating the costs and feasibility of implementing a 
computer based information retrieval system for the 
Police Department. There would be a considerable cost 
involved in developing such a system. 


Cent ' d . 


a) Building By-law Guidelines $ 60,000 

b) Contingencies 35,000 

(c) Inflation 35,000 

(d) High Bid 70,000 

TOTAL $200,000 


(a) Building By-law Guidelines . Guidelines which clearly detailed the regulations 
which would have to be met were made public in December 1976. The consultant's 
first estimate was prepared in October 1976 and, therefore, did not 

take into account the items which would have to be included to comply with the 
Building By-law. 

(b) Contingencies . Experience with the renovation of the Trout Lake Community 
Centre showed that there are many unknown factors involved in the renovation 
of an older building and that the original contingency estimates were simply 
too low to be able to deal with the actual situations which arose. 

(c) Inflation . There is almost a year's time between the October 1976 estimate 
and the latest estimate. Inflation has raised the cost of construction by 
at least the amount indicated in that time. 

(d) High Bid . The low bid is $70,000 over the architect's estimate of $505,000. 
Some possible reasons for this are: 

i) It is a complicated job; specific details are hard to define, and are 
therefore hard to estimate; 

ii) Having three options added to the difficulty in estimating; 

iii) There were only three bidders, so there was the lack of tight competition - 
which would tend to keep bids low; and 

iv) The contract conditions (in the standard City contract) lay all 
responsibility for unforeseen conditions on the contractor, so they 
increase the price to protect themselves. 

FUNDING 

Money is presently allocated to this project from the following sources: 

N.I. P. funds $170,000 

Community Centre Association 50,000 

1976 Park Board Capital 70,000 

1977 Park Board Capital 105,000 
Provincial Recreation Facility 

Fund Grant 130,833 

TOTAL $525,833 


This amount is $200,000 less than the total estimated cost of $725,833. 

The Recreation Facilities Fund Grant of $130,833 was approved by the Provincial 
Government under the old program, based on estimates at that time of $435,000, 
and suijusted for Provincial ii^jut to the NIP program funds that were also part 
of the fundiiig for the Center. The Province's approval noted that there would 
be "...no consideration of requests for additional capital...". 

Scne building elatients inclvided in the above $525,000 estimate were not included 
in the earlier estimate of $435,000. 

However, the Vancouver Park Board will request further consideration from the 
Provincial grant program for cost sharing of the increased costs above the 
original estimate. If such increcised grant is approved, it would replace all 
or part of the funds provided in recorrmendations (d) and (e) . 
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On September 21, 1977 the Kitsilano Citizens Planning Committee recommended that 
'up to $100,000 from the proceeds of the sale of the N.I. P. Housing sites in the 
near future be allocated to the Kitsilano Community Centre project.' (The 
complete motion and explanation is attached as Appendix B.) It was originally 
intended that the proceeds from the sale of the N.I. P. housing sites would be used 
to purchase other housing sites. However, because of the long time periods 
involved in developing social housing and the decreased need for such housing in 
Kitsilano because of decreasing development pressure and higher vacancy rates, 
the Committee feels that at least a portion of this money could be more 
appropriately used at this time in providing recreation facilities in Kitsilano. 

On September 26, 1977 the Park Board passed a motion: 'THAT the low bidder, 
Clearspan Shopland Company of Burnaby, B. C, be awarded the contract for the 
Kitsilano Community Centre Project at a cost of $574,973, subject to City Council 
approval of an additional allocation of $100,000 from the Kitsilano N.I. P. funds 
and prior approval of $100,000 in 1978 Park Board capital funds.' 

Note, however, that only $150,000 needs to be committed this year in order to sign 
the contract. The remaining $50,000 is needed for equipment and furnishings and 
this can be dealt with next year. 

The Planning Department, Park Board, Kitsilano Planning Committee and Community 
Centre Association feel that it is preferable for the whole project, including 
the Health Club and mezzanine to be, built. It is felt that any small saving 
realized now by the elimination of one or both of these facilities would be more 
than offset by the serious detrimental effects on the functioning of the centre 
and in much increased costs should the eliminated portion be installed at a future 
date. 

Another alternative is to delete the construction of the mezzanine, covered 
walkway and Health Club from the project. This would bring the cost of the total 
project within the presently allocated funds. A commitment for funding for the 
addition of these items at a later date could be made by City Council at this 
time. This would mean that only cosmetic alterations will be made to the Centre 
with no new facilities being provided at present. The major disadvantage to 
this alternative is that the cost of adding the deleted items at a later date 
will be significantly more than including them in the contract now. For instance 
the contractor has indicated he would charge an additional $46,000 to delete 
only the mezzanine and overhead connector at this time and to have those items 
added to the contract before March 31, 1978. Also the construction industry is 
expecting a wage increase in the spring of 1978 and this would add to the cost 
of delaying a portion of the project. 

In summary the options are: 

A. Proceed with the whole project now. City Council would have to allocate 
$100,000 in advance of proceeds to be received from the sale of the N.I. P. 
Housing sites and allocate $50,000 from unallocated balance of capital reserve, 
and be prepared to allocate the remaining $50,000 for furnishings, etc. from 
the 1978 Supplementary Capital Budget, perhaps from the 1978 Parks Board 
allocation. 

B. Proceed with the project, minus the Mezzanine, Covered Walkway and Health 
Club, using existing funding with or without a Council commitment to provide 
the funding from sources yet to be identified for completion of the project 
in the future. 

The Director of Finance has reviewed the funding and indicates that it is workable, 
but further points out that the Vancouver Park Board has not dealt with the auestion 
of increased operating costs in future budgets. 

N.B. The contractor's bids are only valid until October 12, 1977. Therefore, a 
Council decision on funding and signing of the contract based on these bids 
must take place before that date. 

The Director of Planning and Superintendent of Parks feel Option A is much preferred 
over the other and therefore recommend: 

(a) THAT City Council approve proceeding with the renovation and additions to 
the Kitsilano Community Centre, includinn the construction of the Ice Rink 
Mezzanine, Covered Walkway and Health Club facilities with a total estimated 
project cost of $725, 833. 
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(b) THAT City Council approve the awarding of the contract for this project to 
Clearspan Shopland Co. at a cost of $574,973. 

(c) THAT City Council approve the allocation of $100,000 in advance of the proceeds 
received from the sale of the Kitsilano N.I. P. housing site or sites, to the 
Kitsilano Community Centre. 

(d) THAT City Council allocate $50,000 from the unallocated Supplementary 
Capital Budget for the Kitsilano Community Centre. 

(e) THAT $50,000 for furnishings, etc. for the Kitsilano Community Centre, be 
considered in the 1978 Supplementary Capital Budget." 

Note ; The sources of funds provided in (d) and (e) would be partially or v*iolly 
replaced by any increase in the Provincial Government Recreaticai Facilities grant. 


The City Manager RECOMMENDS that the foregoing recommendations of 
the Director of Planning and Superintendent of Parks and Recreation 
be approved. 


FOR COUmi ACTiOM SEE PAGE(S} .5.16. 


MANAGER'S REPORT 
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September 30, 19 77 

TO: Vancouver City Council 

SUBJECT: Proposed Remand Centre - 222 Main/Carnegie Library 
Building 

CLASSIFICIATION: RECOMMENDATION 
The Directors of Planning and Social Planning report as follows: 

"The purpose of this report is to recommend a first step to take advantage of a 
planning opportunity that has arisen regarding the development of a proposed 
Remand Centre at 222 Main Street and the nearby renovation of the Carnegie Library 
for social/recreation facilities for Downtown-Eastside/Strathcona/Gastown 
residents and working population. 

The Proposed Remand Centre 

The proposed Remand Centre at the rear of 222 Main Street is in a CD-I zone 
which allows 'uses required by a public authority' as a conditional use. The 
CD-I zoning was adopted by Council in 1975 to stabilize the residential uses 
in the area and to enable the area to qualify for a Neighbourhood Improvement 
Program. When Council adopted the Downtown-Eastside N.I. P. Concept Plan 
(on September 28, 1976) allocating about $600,000 for specified improvements 
to physical and social /recreational facilities. Council also adopted a Land Use 
Plan. This Land Use Plan was intended to guide a staff review of the CD-I 
zoning, and secondly, to guide the Director of Planning in exercising his 
discretion on conditional uses. With regard to 'uses requred by a public 
authority', the Land Use Plan Policy states: 

'Large scale developments for uses required by a public authority (should 
be discouraged) unless amenities for the benefit of local people are 
incorporated and that the scale and design are appropriate for the location.' 

The Provincial Corrections staff, in consultation with the City Planning Department, 
are considering various possible 'amenities' from a swimming pool or gymnasium 
to something much less costly. Some concerns were expressed regarding operating 
costs and their ability to maintain proper security in the building if the 
general public were regularly using the facility. 

The Park Board staff have reviewed a range of possible recreational facilities 
which could be included in the Remand Centre and have concluded that the Remand 
Centre is not a very appropriate location for neighbourhood recreational 
facilities, and secondly, that it would be very difficult to assume the costs 
of operating the facility if they were required to do so. 

The Carnegie Library Building 

In April 1976 City Council approved $650,000 from Supplementary Captial Funds 
towards redevelopment of the Carnegie Building. 

On October 26, 1976 Council approved the hiring of Architects (Downs Archambault) 
to prepare a schematic plan including proposed uses of the building and on May 
10, 1977 Council approved the schematic plan and authorized the same architects 
to complete detailed working drawings for renovations estimated at that time at 
$1,512,320. 

The exterior of the Carnegie Building has now been cleaned and the interior is ready 
for redevelopment as a result of a Canada Works program. 

The architects have completed their working drawings and an application has been 
made from the City for a Development Permit. Once this is approved a formal request 
to the Province for a Recreation Facilities Grant of $400,000 will be made by the City. 
Shortly thereafter a progress report will be presented to City Council by the 
Director of Social Planning dealing with funding requirements and whether to 
proceed to tender call. 

The Planning Opportunity 

The Carnegie Library renovations and proposed additions will provide some of the 
needed social and recreational facilities for the area. However, additional funds 
are needed. The proposed Remand Centre will be required to provide a neighbourhood 
amenity as part of the development. The Directorsof Planning and Social Planning 
believe it would be appropriate to integrate these facilities (or the funds which 
will be allocated to them) with the Carnegie Library building. 
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The Director of Planning believes that the general intention of the combined 
rezoning/N. I .P. program/Land Use Plan measures taken by Council are to ensure 
that the Downtown-Easts ide area is stabilized as a healthy place to live and 
work, and that needed improvements or additions to physical, social and 
recreational facilities be carried out as funds are available. The specific Land 
Use policy regarding Public Authority Uses should be interpreted within this 
general policy direction. 

The Director of Social Planning has discussed the possibility of transferring 
Remand Centre 'amenity' funds to the Carnegie Building with officials of the 
Ministry of Recreation and was advised that if we received funds from another 
Provincial Ministry (except Education) that amount would be deducted from the 
total cost and the Recreation Facilities Grant would be one-third of the balance 
up to a maximum of $400,000. Since the Carnegie cost will exceed Ih millicjn 
dollars, the City's grant from the Recreation Facilities Fund would not be 
decreased as a result of our receiving a grant from the Attorney General's 
Department. 

Park Board staff have reviewed the demand for possible new facilities in the 
Downtown-Eastside area and conclude that any new recreation opportunities funded 
by the Attorney General's Office would be best incorporated into the Carnegie 
Library upgrading project. Possible funds provided by the Attorney General's 
office could assist in immediately ensuring the optimal use and benefits from 
the Carnegie Library building. 

The Oppenheimer Area Planning Committee have considered the proposal to integrate 
the social /recreational facilities intended for the Remand Centre into the Carnegie 
Library building and voted unanimously to support it. 

The Directors of Planning and Social Planning RECOMMEND: 

A. THAT Council agree on the desirability of integrating the social/recreational 
facilities intended for the Remand Centre at 222 Main (or the funds which will 
be allocated to them) with the Carnegie Library Building. 

B. THAT Council authorize the Mayor and the Directors of Planning and Social 
Planning to formally request the Attorney General to allocate the funds for 
the Remand Centre social/recreational facilities to the Carnegie Library 
Building. 

C. THAT the Mayor and the Directors of Planning and Social Planning meet with the 
Attorney General and his staff to discuss this proposal." 


The City Manager RECOMMENDS that the foregoing recommendations of 
the Directors of Planning and Social Planning be approved. 


FOR COUfJCiL ACTION SEE PAGE(Sy..2.2J„. 


MANAGER'S REPORT 

TO: Vancouver Citv Council 

SUBJECT: Equal Employment Opportunity Officer 

CLASSIFICATION: RECOMMENDATION 

Vancouver City Council at its meeting of September 13, 1977 approved 
the establishment of an Equal Employment Opportunity Officer and re- 
quested a report from the City Manager Egarding an appropriate 
classification and pay grade for the position. The Director of 
Personnel Services has been consulted on this matter and reports as 
follows : 

"The incumbent hired to fill this position will be responsible 
for the introduction, administration and evaluation of the 
City's Equal Employment Opportunity Program. He/she will report 
to the City Manager on administrative and operational considerations 
associated with the Program and will function within the policy 
framework established and approved by City Council. Specific 
areas of responsibility will include reviewing § evaluating 
selection procedures, class specifications, fringe benefit plans, 
job postings and pay levels in order to ensure equitable and 
non-discriminatory employment and compensation practices in the 
City service. Other areas of responsibility will include 
analyzing occupational groups to determine the need for and 
feasibility of "bridge positions", developing proposals for and 
participating in training programs and awareness seminars 
associated with the Program and ensuring that employees are 
aware of opportunities for self -development and career counselling 
which may be of particular interest to women, members of racial 
minorities and the handicapped. The duties, responsibilities 
and requirements of the position are fully described in Class 
Specification no. 40-1, a copy of which is attached to this report. 

On the basis of a review of internal and external salary levels 
for work of comparable responsibility and complexity, I recommend 
that a salary level be established at Pay Grade 28 ($1637 - 1960 
per month). The position will be excluded from Union jurisdiction. 
The estimated annual recurring cost of the new position, calculated 
at the top step in the salary range and including fringe benefits 
will be $26,400. The approximate cost for 1977 is estimated 
at $5525." 

With respect to recruiting procedures, the position will be 
posted internally and advertised locally and in the Toronto 
Globe and Mail. I RECOMMEND that applications for the position 
be received by the Personnel Services Department and then 
reviewed by a Committee comprised of the Mayor, Alderman 
Marzari and myself which Committee will place before Council 
a short list and a recommendation for the appointment. 

II 


1^ 
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In summary it is RECOMMENDED that: 

A. Class Specification no. 40-1, Equal Employment Opportunity 
Officer be approved 

B. The salary for the position be set at Pay Grade 28 ($1637 - 1960 
per month) as recommended by the Director of Personnel Services. 

C. Funds estimated at $5,525 for the remainder of 1977 be approved 
from Contingency Reserve. 

D. The recruiting procedures to be as outlined in the body of this 
report. 

FOR COUNCIL ACTION SEE PAGUS) 22l 
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MANAGER'S REPORT 

September 27, 1977 

TO: VANCOUVER CITY COUNCIL 

SUBJECTION: VANCOUVER ROWING CLUB - 

PROPOSED SUB-LEASE OF STANLEY PARK FORESHORE 

CLASSIFICATION: RECOMMENDATION AND CONSIDERATION 

The Director of Legal Services reports as follows: 

"The Board of Parks and Recreation at its meeting held on 
September 26th, 1977, adopted the following resolution: 

"That the draft lease including Schedule B as 
amended by the Board at this time, be approved 
and that the Director of Legal Services be asked 
to report to City Council to request that a 
foreshore lease and parking lot lease to the 
Vancouver Rowing Club for seventeen years 
commencing the 15th day of September, 1977, be 
executed on behalf of the City of Vancouver on 
the terms and conditions approved by the Board 
of Parks and Recreation and to the satisfaction 
of the Director of Legal Services." 

The Vancouver Rowing Club has leased premises at its present 
location since the turn of the century occupying some 4.517 
acres on which they have erected the clubhouse and wharfs. 
The most recent lease was for 18 years commencing Jan. 2nd, 
1958 and terminated on Jan. 1st, 1976 at a nominal rent of 
$1.00 per year. Adjacent to the foreshore area is an 
additional waterlot area of approximately 6 acres which the 
Vancouver Rowing Club has rented from the National Harbours 
Board. The Vancouver Rowing Club is now negotiating with 
the Board and the National Harbours Board to lease the fore- 
shore and the waterlot. Much of foreshore lease area is 
intertida 1 and of little value for the permitted uses. 

The Vancouver Rowing Club has maintained a policy of sponsoring 
and providing amateur athletic programmes and facilities at 
modest cost and of having memberships open to any person of 
good character who wishes to participate in athletic activities 
such as rowing, rugby, yachting, cricket, field hockey, tennis, 
cross-country running and jogging. In the past, in order to 
finance its athletic activities, the Vancouver Rowing Club has 
obtained moorage revenue from its members, most of whom are 
also members of the Burrard Yacht Club. The relationship with 
the Burrard Yacht Club has ended and they have removed their 
boathouses. As a result, the Vancouver Rowing Club will have 
to incur substantial capital cost to provide new floats. In 
addition, the clubhouse requires considerable expense to bring 
it up to requirements. 

The premises are located at the entrance to world famous Stanley 
Park and the Board is concerned with maintaining an interesting 
operation in the area with a neat and tidy, nautical appearance 
to indicate to the park visitor an attractive aquatic recreational 
use . 

The National Harbours Board are unwilling to lease the waterlot 
to the City but are agreeable to leasing the waterlot to the 
Vancouver Rowing Club subject to conditions as to use which 
would be satisfactory to the Board. The lease will therefore 
contain conditions which will control use of the National 
Harbours Board waterlot as well as the area proposed to be leased 
to the Vancouver Rowing Club. Because of problems of access and 
egress, neither the foreshore area or the National Harbours 
Board area has much value unless they are combined. 

The parking area adjacent to the clubhouse has room for forty 
vehicles and is essential to the operation of the marina. The 
cost of installing the area was originally paid in part by the 
Burrard Yacht Club who have been paying an annual rent of $1,000. 


Continued 
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The Board is considering an overfill park and recreation plan for 
development of the Coal Harbour area and the lease area may not 
be available for lease to the V.R.C. at the end of the term. 
The Board har. applied for a lease of the N.H.B. waterlot at the 
end of the term of the proposed foreshore lease. 


Recommendation 

That approval be granted to enter into a sub-lease to include 
the following conditions: 

1 . Term 

The proposed lease is for seventeen (17) years from Sept. 15th, 
1977 to coincide with termination date of R.V.Y.C. /N.H.B. lease. 
At that time, an overall review of Coal Harbour use may be 
considered. 

2. Rent 

One Dollar ($1.00) for area on which clubhouse stands and from 
high water mark to -5' mean low tide. 

One Dollar ($1.00) for useable water area below -5' which is 
approximately 34,000 sq. ft. 

3 . Taxes 

The Vancouver Rowing Club will be required to pay taxes or the 
equivalent of taxes on the foreshore lease. In addition, they 
will pay vs^ater rates and utility charges. 

4. Use 

The premises shall be used for the purpose of maintaining a 
clubhouse and operating a club engaged in athletic activities 
relating to but not limited to any of the sports of rowing, 
rugby, yachting, cricket, field hockey, tennis, cross-country 
running .and jogging and for no commercial gain to its members 
and for establishment of boat mooring facilities for use by 
members of the Vancouver Rowing Club and the public. 

5. With respect to the combined foreshore lot and the N.H.B. 
waterlot : 

(a) the V.R.C. will agree to install or re-arrange floats 

and dolphins in accordance with an approved plan (Schedule'c'attached 
or in such other manner as may be agreed upon and because 
of parking restrictions will not permit more than 160 
boats to be moored; 

(b) the V.R.C. will not erect, moor, install or maintain any 
structure, boathouse, shelter or building or any improve- 
ment or engage in dredging without the consent of the 
Superintendent of Parks; 

(c) the V.R.C. will carry out repairs and renovations to the 
clubhouse in accordance with a schedule to be included in 
the lease; 

(d) the V.R.C. will observe and abide by all by-laws of the 
City of Vancouver; 

(e) the V.R.C. will charge fees for moorage which are not less 
than comparable charges for similar space and service at 
marinas operated by the Board of Parks and Recreation in 
the City of Vancouver. 


6. The V.R.C. will, subject to reasonable restrictions, maintain 
an open membership policy and will permit the Board to inspect 
its books and will provide the Board with an annual audited 
statement. 

7. The City will reserve rights-of-way for public workc and 
utilities without compensation, except for loss or damage to 
property . 
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3, The City will have the ilqht upon six months' notice to 
terminate the lease if the promises are required for the purpose 
of the City, In such event, the City will pay the pro rata 
cost of the dolphins and equipment installed pursuant to the 
lease on the foreshore lot for the remainder of the term of the 
lease. In this instance, the Club may elect to leave the floats 
and if they do so, the City will pay the pro rata cost of the 
floats on the foreshore lot. 

9, The V,R,C, will maintain public liability and property 
insurance satisfactory to the Superintendent of Parks, 

10, In the event of substantial insured damage to the clubhouse, 
the City shall have the right to require relocation on the leased 
area and commencement of repairs within twelve months' and 
completion within twenty- four months, 

11, The V,R,C, shall be required to provide at least forty (40) 
parking spaces and in that respect a separate agreement for 
seventeen (17) years should be entered into for the present 
parking area used by the Burrard Yacht Club which will accommodate 
forty (40) cars at an annual rent of $2,000 with review every 
three (3) years to reflect market rental value on such other terms 
and conditions as are satisfactory to the Park Board Superintendent 
and the Director of Legal Services, 

12, The V,R,C, in order to finance the purchase of floats will 
be required to assign the lease to the Bank of British Columbia 
and the Board of Parks and Recreation approve such assignment. 

13, That sub-leases be executed on behalf of the City by the 
Chairman and Superintendent of the Board of Parks and Recreation 
with the V.R.C, in accordance with these provisions and the sub- 
leases which are available at the City Clerk's office for in- 
spection, to the satisfaction of the Superintendent of Parks and the 
Director of Legal Services," 


The City Manager notes that the Rowing Club will now pay about $12,000 
per annum to the NHB for the lease of their water lot. The Club's 
request to lease a portion of Stanley Park and adjacent water lots 
from the City for $2 a year is based on the contention that the Club 
provides the athletic facilities of a community centre at no cost to the 
City and at low annual fees ($35 to $50) to over 1,000 members. 

The City Manager submits the rent for Council's CONSIDERATION and 
RECOMMENDS approval of the other terms of the sub-lease. 


FOR COUNCIL ACTION SEE PAGEfS) .2.^. 
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Board of Ac3ministration , November 6, 1970 (SUPPLEMENTARY PERSONNEL 

Clause No. 2 (Cont'd.) 


The Federal government, through the R.C.M.P., has now 
indicated their intent to develop such a system for 
national use, and have planned a meeting in Ottawa to 
discuss the implementation of such a system. The meeting 
is scheduled for November 30th to December 3rd. I 
request permission to attend this meeting to determine 
what costs might be associated with the use of the 
system, what are the proposed capabilities of the 
system, and what conversion methods will be used. I 
have attempted to receive answers to these questions 
by telephone without success. It was suggested to me 
that more satisfactory answers to my questions would 
be provided at the meeting . 

I recommend that approval be given to attend this 
meeting from November 30th to December 4th, the addi- 
tional day being spent, if necessary, with the technical 
design people to ensure that the sytem will meet the 
City's needs. The cost of attending this meeting would 
be approximately $525, for which funds are available in 
this Division's Salaries Account 7030-301.' 

I recommend that 

(a) the Co-ordinator of Data Processing & Systems be given 
approval to take leave with pay to attend the R.C.M.P. 
meeting in Ottawa from November 30th to December 3rd, 
and that, if necessary, December 4th be spent gathering 
any necessary information, and 

(b) that the costs of approximately $525 be provided by transfer 
of appropriation from the Data Processing Systems Division's 
Salaries Account 7030-301." 

Your Board RECOMMENDS that the recommendations of the 
Director of Finance be adopted. 

3 . Committee on Urban and Regional 
Information Technology (CFMM) 

The Director of Finance reports as follows: 

"A report has been received from the Co-ordinator of Data 
Processing & Systems as follows: 

'The Technical Advisory Committee on Municipal Finance 
of the Canadian Federation of Mayors and Municipalities 
has established an ad hoc committee to investigate the 
possible formation of a municipal data processing 
Association, (tentatively named Committee on Urban and 
Regional Information Technology) The committee has met 
and is currently organizing the inaugural meeting and 
seminars to be held in March 1971 in the City of Montreal. 

. . . Cont ' d . 
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MANAGER'S REPORT 



DATE 


TO: 


Vancouver City Council 


SUBJECT : 


EvcHiing Shopping during December 


CLASSIFICATION : 


CONSIDERATICN 


The Director of Permits and Licenses reports as follows: 

"A letter has been received frcm the T. Eaten Co. Limited requesting 
an airendmsnt to the Shcps Closing By-law to permit shops to remain 
open until 9:00 p.m. from December 1st to December 24th (excluding 
Sundays) . 

Section 8 of the Shops Closing By-law states: 

'Nothwithstanding any of the provisions of this By-law, any 
shop may remain open until 9:00 o'clock in the afternoon 
on the seven business days preceding Christmas Day. ' 

As all shops may stay open until 9:00 p.m. Thursday and Fridays 
all year, the net result of Section 8 is that in most years five 
(5) and occasionally four (4) additional evenings are provided for 
shopping until 9 o'clock. 

The Assistant City Engineer (Traffic) advises that traffic starts to 
get very heavy during the second week of December. An extension of 
evening shopping hours for the fourteen (14) days preceding Christmas 
may relieve some traffic congestion and parking problems. 

The Municipality of Bumaby has similar shopping hours to Vancouver 
with the exception that during the month of Deconber stores may choose 
their own hours of cperation. The cities of New Westminster, Port 
Moody and the municipalities of Richmond, Port Coquitlam, Delta and 
Surrey have wide open shopping hours all year. The District of Noirth 
Vancouver, City of North Vancouver and Municipality of West Vancouver 
have December closing hours similar to Vancouver. 

Cn October 22, 1974, City Council considered a request from the T. Eaton Go. 
Ltd. for extended shopping hours during December but took no action on the 
matter. 

The request for a by-law amendment to extend the shopping hours during 
December is submitted to the Committee for OCNSIDERATIOJ. " 

The City Manager submits t±ie report of the Director of Permits and Licenses 
for CONSIDERATICN. 


FOR COL'NCIL ACTION SEE FAGEfSj 22^ 
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CITY OF VANCOUVER 
SPECIAL COUNCIL - OCTOBER 4, 1977 


A Special Meeting of the Council of the City of Vancouver 
was held on Tuesday, October 4, 1977 in the Council Chamber 
at approximately 2.00 p.m. 


PRESENT : Mayor Volrich 

Aldermen Bellamy, Brown, Ford, Gerard, 
Gibson, Harcourt, Kennedy, 
Marzari , Rankin, and Puil 

CLERK TO THE COUNCIL; R. Henry 


Local Improvement Lane Pavement by P eti tion. 

MOVED by Aid. Brown 
SECONDED by Aid. Ford 

THAT this Council resolve itself into a Court of Revision 
for the purpose of hearing complaints against the proposed 
assessments or the accuracy of frontage measurements, or any 
other complaint which persons interested may desire to make 
and which is by law cognizable by the Court, Mayor Volrich in 
the Chair. 

- CARRIED UNANIMOUSLY 


COURT OF REVISION 


Lane Pavement by Petition_. 

The Court noted Schedule #444A as submitted by the 
Collector of Taxes concerning the paving of the lane south 
of 26th Avenue west of Nootka Street. A sufficiently signed 
petition had been received as submitted by a majority of the 
assessed owners. 

There was no one present who wished to address the 
Court on the matter and it was : 

MOVED by Aid. Ford 
SECONDED by Aid. Brown 

THAT Schedule #444A as submitted by the Collector of 
Taxes be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Ford 
SECONDED by Aid. Brown 

THAT the Court of Revision rise and report. 


- CARRIED UNANIMOUSLY 


special Coaiicli (C&urt of Revlsioa) , jpctober 4 a ISff - .. * E 


COUNCIL 

MOVED by Aid. Ford 
SECONDED by Aid. Brown 

THAT the report of the Court of Revision be received. 

- CARRIED UNANIMOUSLY 


Local Improvement Subsequent Procedure . 

The Council considered a report of the City Manager 
dated September 22, 1977 in which the City Engineer reported 
as follows: 

" GENERAL 

A project for a lane pavement 'by Petition' 
has been advanced under the provisions of the Local 
Improvement Procedure By-law and will come before a 
Court of Revision on October 4, 1977. 

The project is identified as follows: 

Schedule Item Type 

Petition 444-A 1 Lane Pavement, Local 

Residential 

CAPITAL FUNDS 

The City's share of the recommended project is 
available in the 1977 Streets Capital Budget. 

RECOMMENDATION 

I RECOMMEND, subject to the proceedings of the 
Court of Revision and subsequent approval by Council, 
that the project 'by Petition' in Schedule 444-A be 
undertaken" . 

There being no one present who wished to address Council 
on this matter it was: 

MOVED by Aid. Brown 
SECONDED by Aid. Ford 

THAT the report of the City Manager dated September 22, 
1977 be approved. 

- CARRIED UNANIMOUSLY 


The Special Council adjourned at 2.05 p.m. 


The foregoing are Minutes of the Sp^ial Council Meeting 
(Court of Revision) of October 4, , adopted on 

October 18, 1977. ' j 
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CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 


A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, October 18, 1977, in the Council Chamber, 
commencing at 2:00 p.m. 


PRESENT : Mayor Volrich 

Aldermen Bellamy, Brown, Ford, 

Gerard, Harcourt, Kennedy, 
Marzari, Puil and Rankin. 

ABSENT: Alderman Gibson. 


CLERK TO THE COUNCIL: D.H. Little. 


PRAYER 

The proceedings in the Council Chamber were opened with 
prayer, offered by the Civic Chaplain, the Reverend Roy Bell 
of the First Baptist Church, Vancouver. 


ACKNOWLEDGMENT 

The Mayor acknowledged the presence in the Council Chamber 
of Grade 7 students from Brock School, Vancouver, under the 
direction of their teacher, Mrs. Williams. 


'IN CAMERA' MEETING 

The Council was advised that there were matters to be 
considered 'In Camera' later this day. 


ADOPTION OF MINUTES 


MOVED by Aid. Ford 
SECONDED by Aid. Bellamy 

THAT the minutes of the following meetings be approved: 

Regular Council (except the 'In Camera' portion) 

dated October 4, 1977. 
Special Council (Court of Revision) dated October 4, 1977. 

- CARRIED UNANIMOUSLY 

C OMMITTEE OF THE WHOL E 

MOVED by Aid. Ford 
SECONDED by Aid. Bellamy 

THAT this Council resolve itself into Committee of the 
Whole, Mayor Volrich in the Chair. 


- CARRIED UNANIMOUSLY 


REPORT R EF ERENCE 

Bill 31 Regarding Changes in Real 
Property Assessment & Taxation 

The Council received a report reference from the Area 
Assessor, Mr. H. Urquhart concerning the changes in real property 
assessment as a result of the Provincial Government's Bill 31. 
Mr. Urquhart circulated a copy of the Order in Council and gave 
a history of the matter, the general provisions , and a brief 
description of the options. 

The Director of Finance also spoke to this subject and 
referred to the City Manager's report dated October 4, 1977, 
wherein the Director of Finance provided additional information 
to that contained in a report submitted to the Standing Committee 
on Finance and Administration on September 15, 1977. The 
Director of Finance summarized the position by recommending that 
Council choose Option "A" for the calculation of assessed values 
for general purposes for 1978, and direct the Director of Legal 
Services to prepare the necessary by-law. The City Manager 
concurred with this approval and noted that this is, in fact, 
the same option that the Provincial Government has chosen for 
school assessment purposes. 

Following various questions put to both officials, it was 

MOVED by Aid. Puil 

THAT the recommendation of the City Manager, as contained 
in his report of October 4, 1977, be approved. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Kennedy 

THAT the Director of Legal Services report to Council on 
an appropriate Charter amendment to permit exemptions of the 
Annual Rental Value Assessment for Business Tax purposes. 

- (lost - tie vote) 

(Aid. Bellamy, Brown, Harcourt, Marzari & Rankin opposed) 

MOVED by Aid. Ford 

THAT consideration of the foregoing motion by Alderman 
Kennedy be deferred. 

- LOST 

(Aid. Bellamy, Brown, Gerard, Harcourt, Kennedy, 

Marzari, Puil, Rankin and the Mayor opposed) 

The motion to defer having lost, the motion by Alderman 
Kennedy was put and LOST. 


Report of Standing Committee 
on Planning & Development. 
(October 6, 1977) 


Granville Island Redevelopment Plan 
(Clause 1) 


The Council then considered the above matter and in this 
regard received a delegation from Mr. K. Ganong, representing 
the Granville Island Trustees. In expressing the Trustees' 
preference for alternative 4, which was detailed in the City 
Manager's report of October 5, 1977, he stated that the organ- 
ization is prepared to sponsor a Public Information Meeting. 
It was also stated, that the Park Board's Director of Planning 
has agreed to the modification of the Open Areas proposed 
and it will be considered by the Park Board at its next regular 
meeting . 
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RegiiiJir Coiia#iif ©etojb«^r 18, 3: 

S TANDING COMMITTEE RE PORT (COflt'd. 

^&m±lt& island itg^e^lopmejal: Plan tQ&p.t»dj 

MOVED by Aid. Harcourt 

THAT recommendation 'A' of the Committee, as contained 
in this clause, be approved. 

- LOST 

(Aid. Bellamy, Brown, Ford, Gerard, Harcourt, 
Kennedy, and the Mayor opposed) 

MOVED by Aid. Harcourt 

THAT Alternative 4, as contained in the City Manager's 
report of October 5, 1977, be approved, with the exception that 
Public Information Meeting- (s) will be held, as agreed to by the 
Granville Island Trustees. 

- CARRIED 

(Aid. Marzari, Puil and Rankin opposed) 

After noting a letter dated October 14, received from the 
Granville Island Trust, it was 

MOVED by Aid. Puil 

THAT recommendations B. C. D, E and F, be deferred pending 
a review and report by the Director of Planning on the letter 
received this day from the Granville Island Trustees. 

- CARRIED 

(Aid, Brown, Ford and Kennedy opposed) 


COMMUNICATIONS OR PETITION S 
Request for Deferral of 

Decision on Block 13 . Jericho/Locarno Area 

The Council noted a letter dated October 12, 1977 from the 
Park Board wherein the Board requested Council to defer making 
any decision regarding Block 130 in the Jericho/Locarno area, 
for one month until the Park Board has had time to consider the 
issue and report to Council. The Board requested this 
deferment as it was agreed that an overall assessment must be 
made of the Jericho/Locarno waterfront to ensure good park and 
recreation planning for the future. The letter referred to 
a report from the Planning and Development Committee, dated 
September 29, 1977, which is before Council this day and on 
which a number of delegations are to be heard. 

MOVED by Aid. Harcourt 

THAT this matter be deferred for one month. 

- LOST 

(Aid. Brown, Ford, Kennedy, Marzari, Puil and Rankin opposed) 


The Council recessed at 4.40 p.m., and 
following an 'In Camera' meeting in the 
Mayor's Office, reconvened in the Council 
Chamber at 5.00 p.m. 
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DELEGATIONS 


1. Rezoning Application - 
S178-5188 Moss Street 
5 2 3 9-52.53 l^aj. rmo nt _S tro e t . 

Council on June 28, 1977, deferred consideration of the 
above mentioned clause in the Manager's Report (Building & Planning) 
dated June 24, 1977, pending the hearing of a delegation from the 
applicant's lawyer. 

At that time the City Manager had recommended approval of the 
Director of Planning 's recommendation not to approve the rezoning. 
Subsequent to this approval the City Manager now wishes to advise 

Council: 

"Since I submitted the above report, Council approved the 
creation of an Economic Development Office and expressed 
interest in encouraging the retention and growth of blue 
collar employment in the City. 

This is one argument in favour of the application to rezone. 

Furthermore, the intrusion of the proposed rezoning into 
residential areas is minimized by the existence of a large 
Canada Dry plant on one side and by two company-owned houses 
serving as buffer to the rear. 

Consequently, the City Manager now submits for Council's 
CONSIDERATION whether or not to send the application to a 
public hearing." 


Mr. Baker, representing the applicant then addressed 
Council requesting that the matter be referred to a Public Hearing. 

MOVED by Aid. Kennedy 

THAT the rezoning application by Mr. N. Ginder of Best 
Lumber and Supplies Ltd., to rezone5178-5188 Moss Street and 
5239-5255 Fairmont Street from RS-1 One Family Dwelling District 
to C-2 Commercial District for the purpose described in the 
Manager's Report of June 24, 1977, be referred to a Public Hearing. 

- CARRIED 

(Aid. Marzari, Puil and Rankin opposed) 


It was agreed to defer consideration of the following, 
pending the hearing of delegations this evening: 

2. Hardship Cases. 

3. Jericho/Locarno Area Planning: Lease of 
City-owned Lands in Block 13 0. 


COMMUNICATIONS & PETITIONS (Cont'd.) 

P r o yincial Grant - Archives 

In a letter dated October 13, 1977, the City Clerk advised 
that the City Archives' application for a grant from the B.C. 
Museums and Archives Development Fund has been approved in the 
amount of $7,500. The money will be applied to update the 
photographic section to make it more accessible to the public 

The City Clerk requested that Council forward a letter 
of appreciation to the Deputy Premier, The Hon. Grace McCarthy. 

MOVED by Aid. Kennedy 

THAT a letter of appreciation be forwarded as suggested by 
the City Clerk. 

- CARRIED UNANIMOUSLY 
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Review of Regional Plan 
for the Lower Mainland. 

The Council noted a letter dated October 4, 1977, from 
the Chairman of the Greater Vancouver Regional District Planning 
Committee, concerning a review of the Official Regional Plan. 
The Council was asked to meet with Consultants and Staff 
appointed, some time between October 25th and November 18th 1977. 

MOVED by Aid. Kennedy 

THAT the request be granted and a suitable time and date 
be arranged . 

- CARRIED UNANIMOUSLY 


C.U.P.E. National Convention 
- Grant Request 


A letter was received from the Secretary of the B.C. 
Division of the Canadian Union of Public Employees, noting 
that Council previously had turned down its request for a contrib- 
ution of ?5,000 towards the Organization's Annual Convention. The 
Organization requested that Council reconsider the matter and 
provide some form of financial recognition towards the Convention. 

MOVED by Aid. Puil 

THAT the aforementioned letter be received. 

- CARRIED UNANIMOUSLY 


Rezoning Application: 
71st Avenue & S.W. Marine Drive . 

Council noted a letter from Community Builders Limited 
asking that Council reconsider its decision of October 4, 1977 
wherein a request to submit a rezoning application for 71st 
Avenue and S.W. Marine Drive to a Public Hearing was not approved. 
The letter referred to the question of an area plan for Marpole 
which is referred to in a report of the City Manager dated 
October 11, 1977, which will be considered by Council later this day. 
Because of the Company's interest in the area, it requested 
permission to appear as a delegation on this whole topic. 

MOVED by Aid. Harcourt 

THAT the communication be received. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Kennedy 

THAT the delegation request be granted. 

- LOST (tie-vote) 
(Aid. Bellamy, Harcourt, Marzari, Puil and Rankin opposed) 


Dog Carcasses from Veterinary Establishments 

A letter dated October 17, 1977, from the Vancouver 
Municipal and Regional Employees Union was noted concerning 
dog carcasses from veterinary establishments, which is the subject 
of a report from the Community Services Committee later this day. 
The Union, and Dr.R. Mears on behalf of the Vancouver Academy 
of Veterinary Medicine both wished to appear before Council as 
delegations . 

MOVED by Aid. Rankin 

THAT this matter, including the pertinent clause in the 
Community Services Committee's report, be referred back to the 
Committee for further consideration, and the hearing of the 
delegations . 

- CARRIED UNANIMOUSLY 
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CITY MANAGE R 'S AND OTHER REPORTS . 

A. CTVY MANAGER'S 
(;i'NERAL REPORT 
(OCTOBER 14 , 1977 . 


Works i. Utility Matters 
(Octob er 14 , 197 7) 

The Council considered this report, which contains 
four clauses, identified as follows: 

CI. 1. Closure of North Side 19th Avenue, 

East of Sophia Street. 
CI. 2. Closure of South Side of 6th Avenue, 

East of Ontario Street. 
CI. 3. a. Reallocation of 1977 Sewers Capital Budget Funds. 

b. Advance Approval of 1978 Sewers Capital Budget Funds. 
"1. 4. Proposed B.C. Hydro Lighting Attached to 
Georgia Viaduct. 

Clauses 1 - 4 i nclu sive 

MOVED by Aid. Puil 

THAT the recommendations of the City Manager, as contained 
in clauses 1, 2, 3 and 4 of this report, be approved. 

- CARRIED UNANIMOUSLY 


Social Service & Health Matters 
(October 14, 1977) 


The Council considered this report, which contains 
two clauses, identified as follows: 

Cl . 1. Mountain View Cemetery - Ninth Renovation. 
Cl . 2. Development Permit Application Fees 
Non-Profit Societies. 

Mountain View Cemetery - 
Ninth Renovation 


MOVED by Aid. Brown 

THAT this item be deferred pending a report reference 
from the Medical Health Officer. 

- CARRIED UNANIMOUSLY 


At this point in the proceedings. Alderman 
Ford left the meeting to attend to other 
Civic business. 

Development Permit Application Fees 

Non-Profit Societies. 

(Clause 2) 


MOVED by 

THAT the recommendations of the Director of Social Planning 
as contained in this clause, be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY . 
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Board of Administration, November 6, 1970 ... (SUPPLEMENTARY PERSONNEL 
Clause No. 3 (Cont'd.) 

Mr. Ben Cramer, the Director of the Organization and 
Methods Division of the City of Toronto, the chairman 
of this ad hoc committee, has nominated me as a can- 
didate for the Executive Board of the new Association, 
and has further requested my attendance at the next 
meeting of the ad hoc committee which will be held in 
Winnipeg on December 11th, for the purpose of completing 
arrangements for the presentation of the committee ' s 
proposals to the Executive of the CFMM . 

If I were elected to the Executive Board of the new 
Association I cannot say at this time how much time 
would be required for the affairs of the organization, 
but certainly two or three meetings each year should 
be expected. It is hoped that the organization would 
bear the cost of travelling expenses. 

The proposed new Association appears to be worthwhile 
and should be beneficial to the City of Vancouver. I 
recommend that approval be given for my attendance at the 
meeting in Winnipeg which will cost approximately $242.00, 
plus two days' leave with pay, and that I be allowed to 
accept a nomination to the Executive Board of the new 
Association, and that if elected, approval be given to 
attend Executive meetings when necessary. The funds for 
the Winnipeg meeting are available in the Data Processing 
Salaries Account 7030-301.' 

I recommend that the recommendations of the Co-ordinator of 
Data Processing and Systems be approved, and that the necessary 
funds for the Winnipeg meeting be provided by transfer of 
appropriation from the Data Processing and Systems salaries 
account 7030-301 . " 

Your Board RECOMMENDS that the recommendations of the 
Director of Finance be adopted. 

****** 

FOR ADOPTION SEE PAGE(S) 17$: - 
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C I TY MANAGE R_\S__^ tJTHKR RK l '0 RTS (Cont'd) 

P.i;ilditK| ,s, i'l. inning Ma Iters 
,CjcLobcr J 4, 197 7) 

The Council considered this report, which contains 
six clauses, identified as follows: 

CI. 1. Hardship Cases. 

Cl. 2. Conservation Work at City Archives. 

Cl. 3. Federal Building - Block 56. 

Cl. 4. 7375 Blenheim Street. D.P.A. No. 78864 & 

7077 Carnarvon Street, D.P.A. No. 78466. 
Cl. 5. Shell Canada Limited, Gasoline Service Stations 

2480 West 41st Avenue and 3685 East Hastings St. 
Cl . 6. City Hall Space Requirements - Planning 

Department, Third Floor, East Wing. 

C I auses 1 , 2 and 4 . 

MOVED by Aid. Puil 

THAT the recommendations of the City Manager, as contained 
in clauses 1, 2 and 4, of this report, be approved. 

- CARRIED UNANIMOUSLY 

Federal Building - Block 56 
(Clause 3) 


Prior to consideration of this clause, the Council was 
advised that the architect for the Federal Government project 
has requested that this clause be deferred for three weeks. 

MOVED by Aid. Puil 

THAT consideration of this clause in the report be deferred 
for three weeks as requested. 

- CARRIED UNANIMOUSLY 


Shell Canada Limited, Gasoline Service 
Stations - 2480 West 41st Avenue and 
3685 East Hastings Street. 
(Clause 5.) 


MOVED by Aid. Puil 

THAT the request by Shell Canada Limited that self-serve 
license privileges be transferred from the gasoline service station 
at 3685 Hastings Street to 2480 West 41st Avenue, be denied. 

- (carried) 

(Aid. Bellamy and Brown opposed) 

MOVED by Aid. Gerard 

THAT this clause be deferred and the Director of Planning 
be requested to submit a report on a review of the self-serve gas 
license guidelines for the consideration of Council. 

- LOST 

(Aid. Brown, Harcourt, Kennedy, Marzari, Puil 
Rankin and the Mayor opposed) 

The motion to defer having lost, the motion by Alderman 
Puil was put and .CARRIED. 
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CITY MANAGER'S & OTHER REPORfS tCoi|fc^*4| 
» u 1 1 d i ng & Planning Matters (Cont'd) 

City Hall Space Requirements: 
Planning Department Third Floor 
East Wing. 

(Clause 6) 


nOVED by Aid. Rankin 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 


Fire & Traffic Matters 
(October 14, 1977 ) 

The Council considered this report, which contains 
two clauses, identified as follows: 

n. 1. Main Street Merchants Fair. 

CI. 2. Healing & Cooling - No. 1. Firehall. 

Main Street Merchants Fair 
(Clause 1) 


MOVED by Aid. Brown 

THAT the recommendation of the City Manager as contained 
in this clause be approved and the Liquor Control and 
Licensing Branch of the Provincial Government be advised 
that Council has no objection to the issuance of a liquor license 
for this event. 

- CARRIED UNANIMOUSLY 

Heating and Cooling - 
No. 1. Firehall 
(Clause 2) 


MOVED by Aid. Kennedy 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 


Finance Matters 
(October 14, 19 77) 

The Council considered this report, which contains 
five clauses, identified as follows: 

Cl. 1. Young Canada Works, Canada Works Project 
and Provincial Youth Employment Program. 

Cl. 2. Establishment of One (1) Additional Community 
Health Nurse Position - Health Department. 

Cl. 3. Grant Request of the Y.M.C.A. for Langara 
Property . 

Cl . 4. 1977 Operating Budget Contingency Reserve, 

Requiremement for Additional Funding. 
Cl. 5. Police Communications Centre Staffing. 


Clauses 1 & 2. ' 

MOVED by Aid. Puil 

THAT the recommendations of the City Manager, as contained 
in clauses i and 2 of this report, be approved. 


- CARRIED UNANIMOUSLY 
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C ITX MANA GER' S A. nTUlI R RE I^ ORTS (Con t: ' d ) 

(iiant KociuesL ot the Y.M.C.A. 
for Lnngara Property 
(Clause 3) 


MOVED by Aid. Brown 

'['HAT t.his clause be deferred and the Y.M.CA. provide 
rplevant information to the City Manager, for Council, includma 
iTif^nbership details, reasons for time delays and further 
explana^- Lon of unanticipated expenditures. 

- CARRIED UNANIMOUSLY 


1977 Operating Budget Contingency 
Reserve, Requirements for Additional 
Funding . 

(Clause 4) 


MOVED by Aid. Harcourt 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 

At this point in the proceedings. Alderman 
Gerard J eft the Meeting. 


Police Communications Centre Staffing 
(Clause 5) 


In considering this clause, the Council received further 
information from Mr. Ken Cocke from the Vancouver Police 
Department . 

MOVED by Aid. Kennedy 

THAT the recommendation of the City Manager, as contained 
In this clause, be approved. 

- CARRIED UNANIMOUSLY 

iToperty Matters 
{Octob er 1 4, 197 7; 

The Council considered this report, which contains 
three clauses, identified as follows: 

CI. 1. Sale of Property - East Side 1400 Block 

Clark Drive. 
CI. 2. Burrard Street Widening: 1917-1945 

Burrard Street. 
CI. 3. Anavets Senior Citizens' Housing Society. 

Sale of Property' - East Side 
1400 Block Clark Drive. 
(Clause 1) 

'moved by Aid. Brown 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 


Burrard Street VJidening: 
1917-1945 Burrard Street. 
(Clause 2) 


MOVED by Aid. Rankin 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 
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Anavets Senior Citizens' 

Housing Society 

(Clause 3) 


MOVED by Aid. Rankin 

THAT the recommendation of the City Manager, as contained 
in the clause, be approved. 

- CARRIED 

(Alderman Puil opposed) 


Staffing - Marpole Local 
Area Planning Program 

Prior to considering a Manager's report dated October 11, 
1977, on Staffing - Marpole Local Area Planning Program, Council 
was advised that Mr. Elgin Ruddell wished to appear as a delegation 
on this matter. 

MOVED by Aid. Rankin 

THAT the delegation request be granted and, therefore, 
consideration of this report be deferred. 

- CARRIED UNANIMOUSLY 


Former C.P.R. Right-of-Way 
between Arbutus & Chestnut Streets 

MOVED by Aid. Harcourt 

THAT the recommendation of the City Manager, as contained 
in this clause be approved after adding the following as a 
condition to recommendation 2: 

' (iv) That the owner submit a satisfactory undertaking 
to Council in writing to give the City $27,000.00 
to be used for a neighbourhood project which has 
yet to be agreed upon. ' 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Kennedy (in amendment) 

THAT the above-mentioned condition (iv) be deleted. 

- LOST 

(Aid. Bellamy, Brown Harcourt , Kennedy, Marzari, 
Puil and Rankin opposed 

The amendment having lost, the motion by Alderman Harcourt 
was put and CARRIED UNANIMOUSLY. 

MOVED by Aid. Harcourt 

THAT when the amending By-law is enacted. City Council resolve 
to undertake the undergrounding of the B.C. Hydro Line on Creelman 
Avenue from Chestnut Street to Arbutus Street subject to acceptance 
of the project by the Province under the "Power and Telephone 
Line Beautif ication Fund Act". 

- CARRIED UNANIMOUSLY 


The Council recessed at 6.05 p.m. to 
reconvene in the Council Chamber at 
7.30 p.m. 
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The Council, in Committee of the Whole, 
reconvened in the Council Chamber at 
7:30 p.m. with Mayor Volrich in the Chair 
and the following Members present: 


PRESENT : Mayor Volrich 

Aldermen Bellamy, Brown, Ford, 
Harcourt, Kennedy, 
Marzari, Puil and Rankin 

ABSENT : Alderman Gerard. 

Alderman Gibson. 


CLERK TO THE COUNCIL: R. Henry 


DELEGATIONS (Cont'd) 

i Hardship Cases 

The following appeared before Council this evening to 
appeal the decision of the Hardship Committee with respect 
to their applications. Council also considered the relevant 
Manager's report in each case: 

Mr. Greg Nikas - 3621 West 18th Avenue . 

Mr. Nikas requested that he be permitted to retain the 
basement dwelling unit in his house for the next five years 
to permit him to substantially reduce his mortgage. He 
further stated that his mortgage payments on this house are 
very high and that the income from the dwelling unit in his 
basement enables him to meet his commitments. 

MOVED by Aid. Brown 

THAT the decision of the Hardiship Committee be endorsed 
and the hardship application be refused. 

- CARRIED UNANIMOUSLY 


Mr. Tran Nam - 4138 Balkan Street 

Mr. Tran Nam, through an interpreter, advised that there 
are eight people in his family. He has succeeded in finding 
alternative accommodation with relatives for two of his children 
and the one son who is presently working and assisting with 
expenses, hopes to return to school to further his education 
and then this source of income will be lost to the family. 
Mr. Nam indicated that if some low-income housing were available 
to him he would be prepared to consider it. However, he is 
a recent refugee from Vietnam, has neither driver's licence 
nor car and it is difficult for him to live too far from his 
place of work. He requested that Council give him a six month 
extension on his application to provide him an opportunity to 
look for alternative accommodation. 

MOVED by Aid. Rankin 

THAT an extension of one year, with respect to the illegal 
accommodation at 4138 Balkan Street, occupied by Mr. Tran Nam 
be approved : 

FURTHER THAT the Director of Permits and Licenses and other 
appropriate City staff assist Mr. Tran Nam, through the B.C. 
Housing Management Commission, or other appropriate agencies, to 
locate suitable alternative accommodation. 

- CARRIED 

(Aid. Bellamy, Brown, Ford and Puil opposed) 


Regular Council, October 18 # 1977. . . • .i. . i- • 

DELEGATIONS (Cont'd) 

Hardship Cages LCont'dJ 

Mr. Manuel B. Anonuevo - 1339 East 33rd Avenue 

Mr. Anonuevo addressed Council and indicated that he, his 
wife and six children occupy the illegal dwelling unit at this 
address. Mr. Anonuevo requested one year's extension on his 
application to enable him to attempt to obtain more suitable 
accommodation for his family. 

MOVED by Aid. Ford 

THAT consideration of this application be deferred for 
three months and the Director of Permits and Licenses report ba 
on his and other appropriate officials' attempts to obtain 
suitable alternate accommodation for Mr. Anonuevo through the 
B.C. Housing Management Commission, the report to include 
information on what accommodation is available to low income 
families through the B.C. Housing Management Commission. 

- CARRIED UNANIMOUSLY 


Mr. Richard K. Norton - 995 East 64th Avenue 

Mr. Norton stated that the amount of income listed on his 
Hardship Application is incorrect. He further stated that, 
because of health problems he has missed four months from work 
this year, with a corresponding reduction in income. 

MOVED by Aid. Brown 

THAT this application be referred back to the Hardship 
Committee for further consideration in the light of the 
statements made this evening by Mr. Norton. 

- CARRIED 

(Aid. Kennedy and Puil opposed) 


Mr. Malkiat Singh Powar - 4928 Killarney Street 

The Mayor read a letter submitted by Mr. M.S. Powar, 
appealing the decision of the Hardship Committee with respect to 
retention of the illegal dwelling unit in his house at 4 928 
Killarney Street. 

MOVED by Aid. Ford 

THAT the decision of the Hardship Committee be endorsed 
and the hardship application be refused. 

- CARRIED UNANIMOUSLY 


Mr. Robert Bissett - 3658 Pandora Street 

Mr. Bissett advised that, prior to taking his present job 
last January, he had been unemployed for a number of months as 
a result of which he had accumulated debts. He presently owes 
$2,000. He also plans to resign from his present job in the 
near future to complete his education. 

MOVED by Aid. Brown 

THAT the decision of the Hardship Committee be endorsed 
and the hardship application be refused. 

- CARRIED UNANIMOUSLY 
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PELEGATIONS (Corjt'di) 

Mr. Harmohinder Pal Singh - 43 East 59th Avenue 

Mr. Singh, through his lawyer, Mr. Levitt, appealed the 
decision of the Hardship Committee. Mr. Levitt advised that 
Mr. Singh was unemployed prior to early June this year. His 
cousin lives in the illegal dwelling unit in his basement and 
pays $150 per month rent. Mr. Levitt, on behalf of Mr. Singh 
requested a six month extension on this application. 

MOVED by Aid. Bellamy 

THAT the decision of the Hardship Committee be endorsed and 
the hardship application be refused. 

- CARRIED UNANIMOUSLY 


Mr. Robert Schneider - 4 59 S.E. Marine Drive . 

Mr. Schneider advised that he, his wife and child have 
lived at 459 S.E. Marine Drive for about five years. They 
have encountered no problems with the neighbours and have become 
integrated into the neighbourhood. Mrs. Schneider is presently 
attending school and will be for the next two years. In 
addition, Mr. Schneider contributes towards the support of his 
widowed mother . 

MOVED by Aid. Rankin 

THAT an extension of one year, with respect to the illegal 
accommodation at 459 S.E. Marine Drive, occupied by Mr. Schneider 
and his family, be approved. 

- LOST 

(Aid. Bellamy, Ford, Kennedy, Puil and the Mayor opposed) 

MOVED by Aid. Puil 

THAT the decision of the Hardship Committee be endorsed 
and the hardship application be refused. 

- CARRIED 

(Aid. Brown, Harcourt, Marzari and Rankin opposed) 


MOVED by Aid. Rankin 

THAT the Director of Permits and Licenses and the Director 
of Social Planning prepare a report on all aspects of hardship 
appeals for consideration by the Standing Committee on Community 
Services, within one month. This report include an 
examination of the structure of the Hardship Application Form, 
means by which necessary assistance in filling-out forms could be 
made available to applicants and methods of verifying applicant's 
statements on these forms. The report also include 
provision for regular review and revision of the economic 
guidelines as well as information on sources of alternative low- 
cost accommodation available to hardship applicants: 

FURTHER THAT, in future all hardship appeals be held 
' In Camera ' . 

- CARRIED UNANIMOUSLY 


j^@^isr CsmnGxtt Wsk&hie!£- 1#> kMf. 

DELEGATIONS (Cont ' d) 


Jericho/Locarno Area Planning - 

Lease of City-owned Lands in Block 13 

Council, on October 4, 1977, agreed to hear representation 
from interested organizations and individuals when the matter 
of City-owned land in Block 130 is before Council. 

The following addressed Council on this matter: 

Mr. P. A. Taylor - spoke to a brief which he presented on behalf 
of the West Point Grey Civic Association. The association 
urges that Council reject proposals for long-term leasing of 
city-owned properties in Blocks 130 and 129, D.L. 540. 


Mr. T. Nicholl s- submitted and read a brief on behalf of the 
Save Our Parkland Association. The brief urged Council to 
re-affirm its position that the Lots in Block 130 be gradually 
acquired as back-up land for Locarno Beach Park. 


Mr. D. Conder - read a brief on behalf of the West Point Grey 
Community Association and the Northwest Point Grey Homeowners' 
Association. Both Associations strongly recommend that the 
leasing of lots in Block 130 be proceeded with. 

Mrs. D.G. Russell - an owner of one of the homes in Block 13 
requested that Council re-affirm its previous decision to lease 
the city-owned properties in Blocks 129 and 130. 

Mr. McClean - a resident in the area, spoke in support of the 
briefs from the West Point Grey Community Association and the 
Northwest Point Grey Homeowners' Association. 

Mrs. Pigott - a local resident, referred to the sequence of 
events concerning Blocks 130 & 129, D.L. 540, and put forward 
arguments in favour of Council retaining its properties in 
these blocks for park purposes. 


Mrs. D. Mellish - submitted a brief on behalf of the Vancouver 
Council of Women reiterating Council's stand that city-owned 
land in Block 13 be retained, and orderly acquisition of the 
remaining lots be continued as they become available. 

Mr s. D. Gillis - resident of the area, stated she was opposed to 
any re-alignment of the road in the vicinity of Block 13 0. 


Mr. Ian Bain - Chairman of the Park Board stated the Park Board 
sees no reason for haste in disposing of the city-owned properti 
in Block 13 0. He suggested that consideration be given to 
establishment of a citizens' advisory committee to discuss and 
resolve the various problems in the area. 

MOVED by Aid. Harcourt 

THAT the recommendations of the Standing Committee on 
Planning and Development, dated September 29, 1977, be approved. 

A separate vote was taken on each of these recommendations, 
as follows: 

Recommendation 'A' 

THAT the Park Board be requested to immediately inform 
the Director of Planning and the City Engineer of 
planning activities at Jericho Park, i.e., issues of 
traffic, parking and other impacts on the surrounding 
area . 

- CARRIED UNANIMOUSLY 
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Recommendation 'B' 

THAT the balance of the recommendations contained in the 
Manager's report dated August 2, 1977, be deferred until the 
planning Department work programme for 1978 is received. 

- CARRIED UNANIMOUSLY 


Recommendation 'C' 

THAT Council's decision of September 16, 1975 be reaffirmed 
and the Supervisor of Properties be instructed to immediately 
dispose of the properties in Blocks 129 and 130, with the 
exception of the easterly 4 lots of Block 130, by way of prepaid 
leases for single-family homes, thereby providing funds for 
Jericho Park Development, subject to the concurrence of the 
Park Board. 

- CARRIED 

(Aid. Bellamy, Puil and Rankin opposed) 


Recommendation 'D' 

THAT the Director of Planning be instructed to make 
application to rezone the C-1 property in Blocks 129 and 13 0, 
and refer same direct to Public Hearing. 

- CARRIED 

(Aid. Puil and Rankin opposed) 


CITY MANAGER'S AND OTHER REPORTS (Cont'd) 


Victory Hotel - Renovations 

MOVED by Aid. Rankin 

THAT the recommendation of the City Manager, as contained 
in this clause, be. approved. 

- CARRIED UNANIMOUSLY 


D (i) Victory Hotel - Lease & Management 

MOVED by Aid. Rankin 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 


B'nai B'rith Foundation - Purchase 
of City Land, Bute and Haro Streets . 

MOVED by Aid. Puil 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 


F. Development - City-owned Property 
at Dunsmuir & Richards Streets 

MOVED by Aid. Kennedy 

THAT the recopunendation of the City Manager, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 
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STANDING COMMITTEE REPORTS 


I. Report of Joint Meeting of 

Standing Committees on Planning 

and Development and Community Services 

(September 29, 1977) 


City Demolition Policy 
(Clause 1) 


MOVED by Aid. Rankin 

THAT the joint recommendations of the Committees of Planning 
and Development and Community Services, be approved. 

- CARRIED 

(Alderman Kennedy opposed) 


II. Report of Standing Committee on 
Community Services 
(September 29, 1977) 


The Council considered this report, which contains 
six clauses, identified as follows: 

Cl. 1. Liquor License - Westcoast Stereo Society Club. 

CI. 2. Extension of Operating Hours - Princeton Hotel Pub. 

Cl. 3. Liquor Permit Application - 555 West Hastings St. 

Cl. 4. Extension of Hours - Clubs (Loggers' 

Recreational Club) 

Cl. 5. Manor Garden Apartments, 2307 West 41st Avenue. 

Cl. 6. Dog Carcasses from Veterinary Establishments. 

Clauses 1, 3 and 4. 

MOVED by Aid. Rankin 

THAT the recommendations of the Committee, as contained in 
clauses 1, 3 and 4 of this report, be approved. 

- CARRIED UNANIMOUSLY 

Extension of Operating Hours - 

Princeton Hotel Pub 

(Clause 2) 


Council noted a request from Mr. Louis Valente - President 
of the B.C. Hotels' Association to make representation on behalf 
of the owner of the Princeton Hotel Pub. 

MOVED by Aid. Rankin 

THAT consideration of this clause be deferred, pending 
the hearing of the delegation as requested. 

- CARRIED UNANIMOUSLY 


Manor Garden Apartments, 
2307 West 41st Avenue. 
(Clause 5) 


During consideration of this item, Mr. McCrum briefly 
addressed Council on this issue. He stated that this building 
is a landmark within the community and urged that everything 
possible be done to ensure its retention. 

MOVED by Aid. Rankin 

THAT the recommendation of the Committee contained in this 
report be approved: 

FURTHER THAT Council urge the Rentalsman not to process 
eviction notices to residents of Manor Garden Apartments until 
the terms of the Committee's recommendation have been fully 
complied with by the developer. 

- CARRIED UNANIMOUSLY 


ISd 


BOARD OP ADMINISTRATION 


PROPERTY MATTERS 


NOVEMBER 6. 1970 


The Board considered matters pertaining to Properties and submits the 
following report. 


INFORMATION 


1. 


Demolitions 


The Supervisor of Property and Insurance reports as follows: 

"I have received and opened quotations from various con- 
tractors for demolition of the structures listed below 
and have awarded the contracts to the low bidders as 
noted : 


PROPERTY 


PROJECT 


SUCCESSFUL 
BIDDER 


2267 E. 27th Ave. Proposed Public Johnston & 
Blk. 10, D.L.7l(.l Housing Project, McKinnon 

F.P.14, 25th Ave. Demolitons 
& Brant St. Ltd. 


CITY TO 
PAY 

$ 965 


CODE 
NO. 

49i|3/759 


31^76 Trinity St. 
& 3l|35 McGill St. 
Lots k & 12, Blk. 
L, T.H.S.L. 


Urban Renewal 
Scheme #6 


Mr. R. 

Shor treed 


$ 


5886/673 


1872 W. 3i"d Ave. 
Lot 6, Blk. 237 
D.L. 526 


Advance Purchases Litchfield 
Demo, authorized Bulldozing 
Resolution of & Demolition 

Council July 7/70 Ltd. 


$ 995 


531/1231 


3455 E. 5i+th Ave. S.E. Sector 
Lot 10, Blk. 5, 
D.L. 339, Sig 
of S.W.^ 


John Cayer 


$ 650 


i|8l2/75 


Lots 12, 13, 14, S.E. Sector 

Blks. 1 & 2, 

N.W.^ D.L. 334 

S/S 54th Ave. E. 

of Kerr St. 

Lot 24, Blk. 3, 

N^g of SE^ D.L. 339 

S/E corner 49th & 

Blake St. 

Lots 3 & 4, Blks. 

1 & 2, mh D.L. 334 

N/E corner Kerr & 
56th Avenue 


Johnston & 
MoKinnon 
Demolitions 
Ltd. 


$1,435 


4812/55 


821 Nelson St. 
Blots 20 & 21, 
Blk. 71, D-L. 541 


Civic Square 


Paul 
Bulych 


$ 595 


521/1021 


continued . . . / 2 
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STAMPING CPMWITTEE aEPQRTS (Cont'd) 


Community Services Committee (Cont 'd) 

Dog Carcasses from Veterinary 

Establishments (Clause 6) 

I . 

For Council action on this clause, see page 5. 


III. Report of Standing Committee 
on Planning & Development. 
(September 29, 1977) 

The Council considered this report, which contains 
seven clauses, identified as follows: 

CI. 1. Status of Major D.P.A's. 

CI. 2. Planning Programme for the Jericho/Locarno Area. 

CI. 3. Status Report on Government Assisted Housing 

in the City of Vancouver. 

CI. 4. Chinatown Streetscape Improvement Project. 

Cl. 5. Public Use Zoning 

Cl. 6. Review of Local Area Planning 

Cl. 7. Review of Kitsilano Apartment Area Plan. 

Clauses 1, 3, 5 and 7 

MOVED by Aid. Harcourt 

THAT the recommendations of the Committee, as contained 
in clauses 1, 3, 5 and 7 of this report, be approved. 

- CARRIED UNANIMOUSLY 

Planning Programme for the 
Jericho/Locarno Area 
(Clause 2) 


For Council action on this clause, see pages 14/15. 


Chinatown Streetscape Improvement Project. 
(Clause 4) 


MOVED by Aid. Harcourt 

THAT recommendations A, B, and C of the Committee be 
approved ; 

FURTHER THAT recommendation D be amended and then approved 
as follows: 

'THAT funds in the amount of $5,000.00 for consultant 
design services, be approved from the Beautif ication 
Capital Account, and designated by Council to form 
part of the anticipated Local Improvement with the 
* cost of $5,000 for Consultant Design Services shared 
on a 5 0/5 basis between property owners and the City, 
should the project proceed. ' 

- CARRIED UNANIMOUSLY 

*Underlining denotes amendment. 


Review of Local Area Planning 
(Clause 6) 


MOVED by Aid. Harcourt 

THAT recommendations A, B and D of the Committee be , 
approved after adding to recommendation A the words "for 
comment" : 

FURTHER THAT recommendation C of the Committee be deleted. 


- CARRIED UNANIMOUSLY 


I^oia^ -C^U'eadl,^. .Qc,fe0b^ Wr if 77' 

SiaUDING COjaWXTTEE REPORTS (Cont'd) 


IV. Report of Standing Committee on 
Finance and Administration 
(September 29, 1977) 


Western Management Consultants - 
Review of Departments 
(Clause 1) 


During consideration of this report the Mayor advised 
that there has been a change in the schedule for departmental 
presentations and a revised schedule will be circulated to 
Council Members shortly. 

MOVED by Aid. Brown 

THAT the information of the Committee contained in this 
clause, be received. 

- CARRIED UNANIMOUSLY 


V. Report of Standing Committee 
on Finance & Administration 
(October 6, 1977) 

The Council considered this report, which contains 
four clauses, identified as follows: 

CI. 1. B.C. Touring Council - Grant Request. 

Cl. 2. Festival Concert Society Grant. 

CI. 3. Britannia Community Services Centre: 

Transposition of Part-time Positions to 
Full-time Positions to Full-time Civic 
Employees with the Board of Parks & Recreation. 

Cl. 4. Non-Market Lease - Enclave 18 - Champlain Heights. 


Clauses 1-4 inclusive 

MOVED by Aid. Brown 

THAT the recommendations of the Committee, as contained 
in clauses 1, 2, 3 and 4 of this report, be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 


VI. Report of Standing Committee 
on Planning and Development 
(October 6, 1977) 


The Council considered this report, which contains 
two clauses, identified as follows: 

Cl. 1. Granville Island Redevelopment Plan 
Cl . 2. 1976 Census Figures 


Granville Island Redevelopment Plan. 
(Clause 1) 


For Council action on this clause see page 3. 

1976 Census Figures 
(Clause 2) 


MOVED by Aid. Harcourt 

THAT the recommendation of the Committee as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 


Regalar Council, Octobei: IS-i 1977. . , * ♦ 


RISE FROM COMMITTEE OF THE WHOLE 

MOVED by Aid. Harcourt 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Harcourt 
SECONDED by Aid. Rankin 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


BY-LAWS 


1. BY-LAW TO AMEND BY-LAW No. 47 92, 
B EING THE GRANVILLE MALL BY-LAW . 

MOVED by Aid. Brown 
SECONDED by Aid. Ford 

THAT the By-law be introduced and read a first time. 

-.CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding 
Officer declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid . Brown 
SECONDED by Aid. Ford 

THAT the By-law be given second and third readings and 
the Mayor and City Clerk be authorized to sign and seal the 
By-law. 

- CARRIED UNANIMOUSLY 


2. BY-LAW TO AMEND BY-LAW No. 3 57 5 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW. 


MOVED by Aid. Rankin 
SECONDED by Aid. Bellamy 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding 
Officer declared the By-law open for discussion and amendments. 

There being no amendments, it was 


MOVED by Aid. Rankin 
SECONDED by Aid. Bellamy 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


(Alderman Marzari was excused from voting on 
this By-law) 
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MOTIONS 

A . Allocation of Lands for Lane Purposes 


MOVED by Aid. Rankin 
SECONDED by Aid. Brown 

THAT WHEREAS the registered owner has conveyed to the 
City of Vancouver, for lane purposes, the following described 
lands : 

1. South 2 feet of each of Lots 12, 13, 14, 17 and 18 
All of: Block 216, District Lot 526, Plan 590. 

AND WHEREAS it is deemed expedient and in the public 
interest to accept and allocate the said lands for lane 
purposes . 

BE IT THEREFORE RESOLVED THAT the above described lands 
so conveyed be, and the same are hereby accepted and allocated 
for lane purpostes, and declared to form and constitute portion 
of lane. 

- CARRIED UNANIMOUSLY 


ENQUIRIES AND OTHER MATTERS 


Vancouver Rowing Club 

Alderman Rankin stated he had noticed that new 

pilings and new decking were being 
installed in the vicinity of the 
Vancouver Rowing Club, and queried 
if it was intended to moor boats 
in this area. The City Manager 
advised that it is intended to 
erect floats in the area but there 
will be no boat-houses. 


Report on Prostitution 
in the City of Vancouver 

Alderman Rankin referred to a report on Prostitution 

in the City of Vancouver, which the 
Mayor had circulated to Members of 
Council. He requested that this 
report be placed on the Council agenda 
for November 1st, 1977, to permit 
Council Members an opportunity to 
discuss same. He further requested 
that the Police Chief be present when 
this item is before Council. The 
Mayor indicated he would make the 
necessary arrangements. 


The Council adjourned at 10.40 p.m. 


I 


The foregoing are Minutes of the'"^egular Council meeting 
of October 18, 1977, adopted on October 25, 1977. 



CITY CLERK 


RRl 


MANAGER'S REPORT 

Date: October 4, 1977 

Vancouver City Council 
SUBJECT: Bill 31 Regarding Changes in Real Property Assessment and Taxation 

CLASSIFICATION: Recommendation 


The Director of Finance reports as follows: 
1. INTRODUCTION 

The purpose of this report is to provide information in addition to that con- 
tained in the report considered by the Finance and Administration Committee on 
September 15, 1977. At that time, it was reported to Committee that the City 
had four different options with which to levy general purpose real property 
taxes. During the discussion of that report, the Committee expressed concern 
with the effect of the taxation options as they will alter the distribution of 
taxes among the various classes of property and also with the effect of assess- 
ment changes that will alter the distribution of taxes among various properties 
within specific classes. 


2. DISTRIBUTION OF TAXES BETWEEN CLASSES OF PROPERTIES 


The distribution of taxes among the differing classes of properties changes 
because of the introduction of actual value assessments and the application 
of differing percentages of actual value to determine assessed value. 

To determine the overall effect of the various options. Table 1 has been pre- 
pared to show the percentage of total taxes payable by each class of property 
under each of the four options. Total taxes include general, school, hospital, 
regional district. Assessment Authority, MFA, and business taxes (note that 
business taxes are levied in a different manner than property taxes). This 
table shows how total taxes are currently distributed and how they would be 
distributed under each of the options. 

NOTE: All references to school taxes in this report are on a gross basis, 
before consideration of the Home-owner Grant. 


TABLE 1 


Distribution of Tax Burden 


Class 

Current 

Option A 

Option B 

Option C 

Option D 

Single Family Residential 

34.87% 

34.74% 

34.70% 

36.84% 

38.37% 

Other Residential 

15.85 

12.44 

12.42 

13.18 

13.73 

Utilities 

2.01 

2.55 

2.55 

2.31 

2.26 

Primary Industry 

.97 

1.52 

1.50 

1.25 

1.28 

Business and Other 

40.67 

42.56 

42.64 

40.23 

38.17 

Machinery 

5.63 

6.19 

6.19 

6.19 

6.19 


100.00 

100.00 

100.00 

100.00 

100.00 


To measure the effect of the Provincial options, the following table has been pre- 
pared to determine the percentage change in total taxes payable for each class of 
property. The percentages show the change from 1977 in taxes payable under each 
option . 

TABLE 2 


Percent Change in Tax Burden from 1977 

Class Option A Option B Option C Option D 

Single Family Residential - .40% - .52% + 5.64% +10.04% 

Other Residential -21.54 -21.64 -16.81 -13.34 

Utilities +26.96 +26.96 +15.13 +11.02 

Primary Industry +56.05 +55.63 +27.55 +32.58 

Business and Other + 4.63 + 4.85 - 1.07 - 6.13 

Machinery +10.01 +10.01 +10.01 +10.01 


DISTRIBUTION OF TAXES BETWEEN PROPERTIES WITHIN A CLASS 


The distribution of taxes among properties within any specific class changes 
because of assessment distortions that have taken place in the past due to 
controls on assessments and that are now being corrected by the introduction 
of actual value assessment. In other words, properties that have been under- 
assessed in the past relative to other properties in their class will be 
equalized with the 1978 assessment roll. That equalization however will bring 
about substantial tax share increases for certain properties while for other 
properties there will be tax share decreases. , 

For example, the attached bar chart depicts the percentage increases in the 
share of general purposes taxes that will occur for individual properties in 
the business sector if Option A is chosen. This chart indicates the percentage 
change in general purposes taxes payable by individual properties within this 
class. To place the chart in perspective, the total business class of 
properties, if Option A is selected, will undergo- a 16.22% increase in general 
taxes (4.63% increase on a total tax basis). However, while one might expect 
that each property within the class would face a comparable increase, in fact, 
this does not occur. Some properties, because they have been seriously under 
assessed before, will undergo much higher increases - many will face a 40% or 
greater increase in their general taxes, while others will have a decrease. The 
Committee expressed its concern about the increases and especially about the 
3,188 properties that will undergo a 40% or more increase in general taxes 
(denoted by the bar at the extreme right hand side of the graph). Analysis of 
the information contained in taxation option studies provided by the Assessment 
Authority and discussions with the Assessment Authority lead to the belief that 
the properties that will face this major increase are mainly the smaller com- 
mercial properties. 

The information that has been provided by the Assessment Authority only includes 
the tax distribution within classes for general and school purposes. No 
distribution is available for the distribution within classes for total (general, 
school, business and other taxes) taxes. The information that is available 
indicates that the increase for the 3,188 properties that will undergo a 40% 
or more increase in general taxes, will not in most cases be as great when 
total taxes are considered. Table 2 bears this out. The average increase 
in total taxes for business properties is only 4.63% under Option A whereas 
the general purposes portion under the same option increased by 16.22%. 


BUSINESS TAX EXEMPTIONS 

Consideration has been given to altering the basis of levying the business tax 
so that the combination of both business taxes and property taxes will produce 
an overall lower tax increase for the smaller businesses. Our research indicates 
that if an exemption of the first $2,000 of the Annual Rental Value Assessment 
for business tax purposes was granted, then smaller business properties would 
not face such large increases in their total taxes. However, the City Charter 
does not provide any power to implement such an exemption process. 


OPTION D (ACTUAL VALUE ) 

During Committee's discussion of Option D, it was noted that this option did not 
inflict any large scale changes within the classes (as there was with Option A). 
Since this option allows all properties to be assessed at 100% of their actual 
value, the bar chart for business under this option has an even distribution, 
unlike the clustered distribution shown for Option A. This would mean that, 
under Option D, large tax increases would not fall on particular groups as for 
small businesses under Option A. However, Option D involves significant shifts 
of taxation between classes which were felt to be unacceptable. In order to fully 
consider all options. Option D has been reviewed to study the impact of selecting 
this option and implementing decreases in general taxes and compensating increases 
in the business tax. Refeipring back to Table 2, it is evident that the selection 
of this option will cause a significant increase in total taxes for single family 
residences. This impact can be reduced by reducing general taxes and increasing 
the business tax to recover the lost revenues. If, for example, the business tax 
is increased from present 9^5% to 15% of Annual Rental Value and general taxes are 
reduced by an equal amount, the size of the increase for single family residences 
could be substantially reduced. Table 3 presents the percentage increases that 
would occur with this option. 


TABLE 3 


Option D With Business Tax Increase 


Class 


Percentage Share 
of total taxes under 
this proposal 


Percentage Share 
of total taxes 
in 1977 


Percentage 
change in 
share of taxes 


Other Residential 
Utilities 


Single Family Residential 


36.04 
12.90 
2.17 
1 .40 
41 .30 
6.19 


34.87 
15.85 
2.01 


+ 3.34 
-18.60 
+ 8.10 
+44.68 
+ 1.53 
+10.01 


Primary Industrial 
Business and Other 
Machinery 


40.67 
5.63 


.97 


This option is not without its disadvantages however. A major shortcoming of 
this option with the adjusted general and businesses taxes arises because of 
the responsibility for tax payments. Property tax is payable by the property 
owner whereas business taxes are payable by the occupant. The majority of 
commercial leases are written to protect the lessor from tax increases by allow- 
ing him to pass them along as rent increases. Unfortunately, few leases contain 
the reverse covenant that would allow a reduction in rents due to a reduction 
in property taxes. As a result, lessees who will pay the increased business 
tax may not receive the somewhat offsetting benefit of the reduced general 
purposes tax. 

Another disadvantage of increasing the business tax, and therefore, creating a 
heavier City reliance on this source of revenue, is the difficulty of ensuring 
collection. Business taxes are not a registerable charge against the property. 

The above disadvantages reduce the desirability of this option seriously even 
ignoring the fact that it shifts an additional burden onto homes. 


Option C with respect to general purposes reflects a maintenance of the status 
quo with respect to distribution of general taxes by class of property except 
that it effects a significant shift of general taxes from multi-family resi- 
dential onto single family homes. 

It is to some extent similar to Option D and reducing general taxes with an 
offsetting increase in business tax would have a similar effect to that shown 
for Option D in the previous section. 

However, such an action has the same defects as Option D and further, maintain- 
ing the present distribution of taxes by class has no particular logic as a 
taxation pol icy. 


The only serious distribution problem within any class of property is that it 
would appear that many small businesses would, under Option A or B, receive 
a significant general purposes tax increase. The increase is justified in 
comparison to other business properties becaase these properties apparently 
have not being paying their fair share of taxes. 

However, it was felt that Council might well wish to alleviate some of this in- 
crease (40% or more) and therefore the only apparent method, being exemption of 
the first portion of business tax assessed rental value, was investigated. The 
Law Department advises that a Charter amendment would be necessary before an 
exemption process could be implemented. However, on a total tax basis there 
is a reasonable expectation that the increase will be somewhat smaller. 

Decreasing the business tax in total (i.e. reducing the rate to something less 
than the current 9h%), and still using Option A or B, would not significantly 
benefit the small commercial properties, would benefit the larger commercial 
properties and would result in increased burden, compared to 1977, on single 
family homes. 


6. 


OPTION C 


7. 


SUMMARY 


SUMMARY cont'd 


Using Option C or D, decreasing general taxes with an offsetting increase in 
business taxes, would assist small commercial properties (because of the 
distributional characteristics of Options C and D) but would result in an 
increased burden on homes and also increase the existing problems with the 
business tax, and further, the benefit might not be passed on to the small 
businesses through leases. 

By the end of October Council must make a decision regarding which option they 
wish to choose, for the purpose of calculating the 1978 assessment values for 
general purposes . Any choice involves some shift in the impact of taxes 
between classes of property, and also involves shifts in taxes within classes, 
these latter shifts essentially representing corrections of past over and 
under assessments. 

Subject to Provincial Government confirmation of the percentage factors that 
assessed value is of actual value for each class, such confirmation being re- 
quired under the legislation on or before October 21, 

I RECOMMEND that 

Council choose Option A for the calculation of assessed values for 
general purposes for 1978, and direct the Director of Legal Services 
to prepare the necessary bylaw.'" 

The City Manager pbcommemds approval of the recommendation of the Director of 
Finance and notes that this is in effect the same option that the Provincial 
Government has chosen for school assessment purposes. 

FOR COUNCIL ACTION SEE T'hGl{S)-Q^^l 
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MANAGER'S REPORT 

July 18, 1977 

TO: Vancouver City Council 

SUBJECT: 4138 Balkan Street - Tran Nam 
Hardship Appeal 

CLASSIFICATION: RECOMMENDATION 


Mr. Tran Nam has requested to appear before Council as a delegation 
with respect to a refused Hardship Application. 


The Director of Permits and Licenses reports as follows: 


"As a result of a complaint our Inspection Services reported 
that the basement of the above building contained a separate 
dwelling unit which was occupied. Before any notification 
was sent by this Department, the tenant made an application 
for consideration under the Hardship Policy. 

On June 6, 1977, the Hardship Committee reviewed this 
application and recommended that it be refused. The Com- 
mittee noted that the applicant was married with three 
dependents, both the husband and the eldest son, who is 
not claimed as a dependent, are employed and have a combined 
income of $1,310 per month. 

The Committee noted that while these were new immigrants 
to Canada, the income exceeded the guidelines approved by 
Council on May 10, 1977, and further that neither age nor 
health were factors. 

It is therefore recommended that the decision of the Hardship 
Committee be endorsed and the application be refused." 

The City Manager RECOMMENDS that Council approve the recommendation 
of the Director of Permits and Licenses to refuse the hardship 
application . 


FOR COONC'L ACTION SEE PAGf^fS) 
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Board of Administration, November 6, 1970 (PROPERTIES) 


Item No. 1 con'td 


PROPERTY 


6658 Toderick St, 
Lot 7, Blk. k, 
of SW^ D.L. 

339 


PROJECT 


S.E. Sector 


SUCCESSFUL 
BIDDER 

Johnston & 
McKinnon 
Demolitions 
Ltd. 


CITY TO 
PAY 


CODE 
NO. 


$ 695 1^905/169 


1852 W. 3rd Ave. 
Lot 9, Blk. 237 
D.L. 526 


Advance Purchase 
Urban Renewal 
Scheme 5 
Authority to 
Demolish - B/A 
Prop. Matters Aug. 
II1./7O approved by- 
Council Aug. 18/70 


Mr. R. 

Shortreed 


$1 , Oi^O 


531/1231 


6202 Arlington 
St. Lots 67 & 
68, Blks. 3 & 
i]., NE^ D.L. 339 


Replotting 
Special Survey 
Property Matters 
Jan 3/69 R/C 
Jan 11^/69 


Gormley 
Wrecking 
(P.T. Gormley) 


1^905/177 


985-87-95-97 

Howe St. & 

805 & 817 Nelson 

St. Lots 20 & 

21 Blk 71, D.L. 

51^1 


Civic Square 
Authority to 
Demolish - B/A 
Property Matters 
June 12/70, 
adopted by Council 
June 16/70 


Paul 
Bulych 


$1,395 


521/1201 


The above contracts have been confirmed by the Board of 
Administration and are reported to Council for INFORMATION." 

Your Board submits the matter to Council for INFORMATION. 


RECOMMENDATION 

2. Acquisition for Park Site #78 (Locarno) 
Uh2.3 Belmont Avenue 

The Supervisor of Property and Insurance reports as follows : 

"Lot 20, Block 130, D.L. 51^0 being i+14.23 Belmont Avenue 
which is located in Park Site #78 (Locarno) and is re- 
quired for the proposed extension thereof, has been 
offered for sale to the City by the owner's representative. 
This Park Site is defined in Table II of the Revised 
Park Purchase Programme (1968-1970) adopted by Council 
February, I968 and is being recommended for inclusion 
in Table I in a revised Park Purchase Plan being 
prepared for Council approval. 

These premises comprise a ih storey, full basement 
frame dwelling with a main floor area of 1,062 sq. ft. 
erected in 1926 on a lot 60' x 150' zoned R.S.I. The 
dwelling contains 5 rooms on the main floor, a 3-i'oom 
self-contained in-law suite on the second floor, 9 
plumbing fixtures, a patent shingle roof, stucco 
exterior and is heated by an automatic oil furnace. 
This dwelling is in good condition and is occupied by 
the owner. 
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MANAGER'S REPORT 


June 13, 


1977 


TO: Vancouver City Council 


SUBJECT: 737 East 21st Avenue - Sarbjit S. Hayre 
Hardship Appeal 


CLASSIFICATION: RECOMMENDATION 


Mr, Hayre has requested to appear before City Council as a 
delegation v/ith respect to a refused Hardship Application. 


The Director of Permits and Licenses reports as follows: 


"On October 26, 1976, our Inspection Services reported that 
the basement of the above building contained one dwelling 
unit which was occupied by the owner. Notification was 
sent ordering the use of the building be restored to a 
one family dwelling, but on November 15, 1976, Mr. Hayre 
submitted an application for consideration under the 
Hardship Policy. 

On January 20, 1977, the Hardship Committee reviewed the 
application and recommended that it be refused. The 
Committee noted that the applicant is married with one 
dependent, fully employed and even after the discontinuance 
of the illegal accommodation, would still receive an 
income of $1,222.08 per month. 

On June 6, 1977, reinspection of the building found that 
it is now occupied as a one family dwelling and that the 
owners are now living on the main floor. Mrs. Hayre was 
contacted on June 8, 1977, and she advised that the circum- 
stances as outlined in the Hardship Application on November 15, 
1976, had not changed. She stated that this application was 
to re-occupy the basement dwelling unit. 

It is therefore recommended that the decision of the 

Hardship Committee be endorsed and the application be refused." 


The City Manager RECOMMENDS that Council approve the recommendation 
of the Director of Permits and Licenses to refuse the hardship 
application. ; 



MANAGER'S REPORT 

June 13, 1977 

TO: Vancouver City Council 

SUBJECT: 1860 Island Avenue - Hardship Appeal 
R. Wayne Shufelt & Penny Shufelt 

CLASSIFICATION: RECOMMENDATION 


Mr. R. W. Shufelt and Penny Shufelt have requested to appear as 
a delegation before City Council with respect to a refused 
Hardship Application. 


The Director of Permits and Licenses reports as follows: 


"On January 12, 1977, our Inspection Services reported 
that the basement contained one dwelling unit which was 
occupied. Notification was sent to the owner requesting 
that the use of the building be restored to a one family 
dwelling. 

On February 28, 1977, the tenants of the illegal accommodation, 
Mr. and Mrs. Shufelt, made an application for consideration 
under the Hardship Policy. The Hardship Committee considered 
this application on April 25, 1977 and recommended that it 
be refused. The Committee noted that the applicant is 
married with one dependent, both husband and wife are fully 
employed with a combined income of $1,452.80 per month. 
The Committee further noted that neither age nor health 
were factors. 

As the income far exceeds the guidelines established by 
City Council on May 10, 1977, it is recommended that the 
decision of the Hardship Committee be endorsed and the 
application be refused." 

The City Manager RECOMMENDS that Council approve the recommendation 
of the Director of Permits and Licenses to refuse the hardship 
application . 


FOR COUNCIL ACTION SEE PAGE(S)i^.I2.i 


MANAGER'S REPORT 

August 10, 1977 

TO: Vancouver City Council 

SUBJECT: 1339 East 33rd Avenue - Manuel B. Anonuevo (tenant) 
Hardship Appeal 

CLASSIFICATION: RECOMMENDATION 


Mr. Manuel B. Anonuevo has requested to appear before Council 
as a delegation with respect to a refused Hardship Application. 


The Director of Permits and Licenses reports as follows: 


"As the result of a complaint our Inspection Services 
reported that the basement of the above building contained 
a dwelling unit which was occupied. The then owner made 
an application for consideration under the Hardship Policy 
and on November 4, 1975, City Council approved of the 
application for a limited period of time for one year. 

After several attempts to contact the owner, finally on 
May 10, 1977, our Inspection Services reported that the 
basement contained a dwelling unit which was still occupied 
and that a new owner occupied the main floor. 

The new tenant, Mr. Manuel B. Anonuevo made an application 
for consideration under the Hardship Policy and on June 6, 
1977, the Hardship Committee considered this application 
and recommended that it be REFUSED. The Committee noted 
that the applicant is a tenant, married with six dependents, 
fully employed with an income of $1,497.34 per month. 

The Committee noted that the accommodation is of a poorer 
quality for such a large family and that neither age nor 
health were factors. The Committee further noted that 
the income exceeded the guidelines approved by Council on 
May 10, 1977. 

It is therefore recommended that the decision of the 
Hardship Committee be endorsed and the application be 
refused . " 

The City Manager RECOMMENDS that Council approve the recommendation 
of the Director of Permits and Licenses to refuse the hardship 
application . 

FOR COHaCM ACTION SEE ?AGE(S)..2ll 


MANAGER'S REPORT 

August 15, 1977 

TO: Vancouver City Council 

SUBJECT: 995 East 64th Avenue - Richard K. Norton (tenant) 
Hardship Appeal 

CLASSIFICATION: RECOMMENDATION 


Mr. Richard K. Norton has requested to appear before Council as 
a delegation with respect to a refused Hardship Application. 


The Director of Permits and Licenses reports as follows: 


"Our records show that applications have been made under 
the Hardship Policy by tenants for the retention of the 
dwelling unit in the basement of the above building since 
1970. 

Mr. Norton made an application in May of 197 6 and the Hard- 
ship Committee at that time recommended that it be approved 
for a limited period of time of one year. The information 
submitted at that time indicated that the applicant was 
married with one dependent and had a combined income of 
$8 9 6 per month. 

On June 7, 1977, Mr. Norton again submitted an application 
under the Hardship Policy and on June 27, 1977, the Hard- 
ship Committee recommended that the application be refused. 
The Committee noted that the applicant is married with one 
dependent, fully employed with an income of $1,3 67.23 per 
month. The Committee further noted that neither age nor 
health were factors and that the income exceeded the guide- 
lines approved by Council on May 10, 1977. 

It is therefore recommended that the decision of the Hard- 
ship Committee be endorsed and the application be refused." 

The City Manager RECOMMENDS that Council approve the recommendation 
of the Director of Permits and Licenses to refuse the hardship 
application. ' 

FOR COUr^ClL ACTION SEE PAGE{S) .221 — 
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MANAGER'S REPORT 

August 15, 1977 

TO: Vancouver City Council 

SUBJECT: 4928 Killarney Street - Malkiat Singh Powar (owner) 
Hardship Appeal 

CLASSIFICATION: RECOMMENDATION 

Mr. Malkiat Singh Powar has requested to appear as a delegation 
with respect to a refused Hardship Application. 

The Director of Permits and Licenses reports as follows: 


"As a result of a complaint, on February 4, 197 5, our 
Inspection Services reported that the above building con- 
tained one dwelling unit in the basement which was occupied 
by the owner, and one dwelling unit on the main floor which 
was occupied by a tenant. Notification was sent to the 
owner requesting that the use of the building be restored 
to a one family dwelling. 

On March 18, 1975, Mr. Powar made an application for con- 
sideration under the Hardship Policy. On May 23, 1975, the 
Hardship Committee considered this request and recommended 
that the application be approved for a period of six months. 

On January 2, 1976, Mr. Powar made a second Hardship 
Application and on March 1, 1976, the Hardship Committee 
recommended that the application be approved for a further 
period of time of six months, expiring September 1, 1976. 

On September 8, 1976, Mr. Powar made a third Hardship 
Application and on November 16, 1976, the Hardship Committee 
recommended that the application be refused. The Committee 
noted that the applicant is married, claiming six dependents, 
both he and his wife were employed and even after the dis- 
continuance of the illegal accommodation, would still receive 
an income of $1,582 per month. The Committee noted that 
the Inspection Services had reported that five of the 
dependents shown on the Hardship Application reside outside 
of Canada. The Committee further noted that neither age nor 
health were factors. 

As a result of this refusal, Mr. Powar wrote a letter to the 
City Clerk advising that he wished the matter reconsidered 
as he was temporarily unemployed. Mr. Powar was contacted 
on January 20, 1977, at which time he stated that he was only 
temporarily laid off and that he is now fully employed and 
the income shown on his Statutory Declaration is still 
applicable . 

On February 8, 1977, City Council deferred action on the 
matter pending a report being submitted on the Hardship 
Policy. 

On May 31, 1977, our Inspection Services attempted to inter- 
view Mr. Powar but were advised by the tenants that the 
owners were on vacation in England for a period of one month. 

On July 7, 1977, our Inspection Services interviewed Mr. 
Powar who stated that he is now employed receiving the 
income as outlined in his Statutory Declaration, but that 
his wife is unemployed and is on vacation in England. 
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- 2 * 

August 15, 1977 


The Hardship Committee on July 21, 1977, reconsidered this 
application and again recommend that it be REFUSED. The 
Committee noted that even after the discontinuance of the 
illegal suite, the income received would be $1,182 per month 
and would still exceed the guidelines as approved by Council 
on May 10, 1977. 

It is therefore recommended that the decision of the Hardship 
Committee be endorsed and the application be refused." 


The City Manager RECOMMENDS that Council approve the recommendation 
of the Director of Permits and Licenses to refuse the hardship 
application. 


FOR COUfiCIL ACTION SEE PAGE(S) .2.1!, 
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MANAGER'S REPORT 

August 29, 1977 

TO: Vancouver City Council 

SUBJECT: 3658 Pandora Street - Robert Bissett 
Hardship Appeal 

CLASSIFICATION: RECOMMENDATION 


Mr. Robert Bissett, tenant, has requested tc appear before City Council as a 
delegation with respect to a refused Hardship Application. 

The Director of Permits and Licenses reports as follows: 

"The above property is situated in an RS-1 - One Family Dv/elling District, but 
our records shew that in 1943, the Board of Appeal approved the conversion of 
this building into a duplex. The records further show that as the result of a 
complaint, inspection was made where it was found that the basement contained 
a separate housekeeping unit and that neither permit nor approval had been 
obtained. 

Notification was sent to the owner requesting that the use of the building be 
restored to a two family dwelling. Following this notification, an application 
was made for consideration under the Hardship Policy. City . Council approved 
this application and instructed the Director of Permits and Licenses to temp- 
orarily withold enforcement action for a limited period of six months. 

On December 16, 1975, our Inspection Services reported that the building was 
now occupied as a multiple conversion dwelling containing one dwelling unit 
in the basement, one dwelling unit on the main floor, three sleeping units 
equipped with cooking facilities on the second floor and three sleeping units 
equipped with cooking facilities in the attic. It \J/as further reported that 
the occupants of the sleeping units on the second and attic floors were students. 

Following notification, the new owner of the property advised that his tenants 
were making applications for consideration under the Hardship Policy. Mr. 
Bissett, who was one of the tenants, made an application on January 19, 1976, 
and the Hardship Committee on March 8, 1976, recommended that the application 
be approved for a limited period of time of one year as the applicant only had 
an income of $300 per month. 

On April 22, 1977, Mr. Bissett made a second application for consideration under 
the Hardship Policy. On June 27, 1977, the Hardship Committee considered this 
application and recommended that it be refused. The Committee noted that the 
applicant is single with no dependents, fully employed with an income of $850 
per month. The Committee further noted that neither age nor health were 
factors. and that the income exceeded the guidelines approved by Council on May 
10, 1977. 


It is therefore recommended that the decision of the Hardship Committee 
be endorsed and the application be refused." 


The City Manager RECOMMENDS that Council approve the recommendation 
of the Director of Permits and Licenses to refuse the hardship 
application . 

FOR COUNCIL ACTlOIi SEE PAGERS), . 2.1/ - 
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MANAGER'S REPORT 


August 30, 1977 


TO: Vancouver City Council 


SUBJECT: 43 East 59th Avenue - Harmohinder Pal Singh 
Hardship Appeal 


CLASSIFICATION: RECOMMENDATION 


Morley A. Levitt, Barrister and Solicitor, has requested to 
ijpaar before Council as a delegation on behalf of Harmohinder 
Pr Singh with respect to a refused Hardship Application. 

Director of Permits and Licenses reports as follows: 

"As the result of a complaint inspection was made of the above 
building where it was found that the basement contained a 
dwelling unit which was occupied by the owner and that the 
main floor contained a dwelling unit which was occupied by 
^ tenant. 

iS the property is situated in an RS-1 - One Family Dwelling 
District, notification was sent to the owner requesting that 

-he use of the building be restored to a one family dwelling. 
Our records show that the owner has made two previous appli- 
cations for consideration under the Hardship Policy and in 
each instance has advised the City that he was temporarily 
unemployed. The Committee on both occasions recommended that 
the applications be approved for a limited period of six 


On June 10, 1977, Mr. and Mrs. Harmohinder Pal Singh made a 
third application for consideration under the Hardship Policy. 
This application was considered by the Hardship Committee 
on June 27, 1977, at which time they recommended that it 
be refused. 

The Committee noted that the applicant now resides on the 
main floor, is married with three dependents, two of whom 
reside outside of Canada, both the husband and wife are fully 
employed and even after the discontinuance of the illegal 
accommodation, would still receive a combined income of 
$1,7 23.09 per month. The Committee further noted that neither 
age nor health were factors and that the income exceeded the 
guidelines approved by Council on May 10, 1977. 

It is therefore recommended that the decision of the Hardship 
Committee be endorsed and the application be refused." 


The City Manager RECOMMENDS that Council approve the recommendation 
of the Director of Permits and Licenses to refuse the hardship 
application . 


months . 
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MANAGER'S REPORT 

August 31, 1977 

TO: Vancouver City Council 

SUBJECT: 4 59 S.E. Marine Drive -Mr. & Mrs. Schneider 
Hardship Appeal 

CLASSIFICATION: RECOMMENDATION 

Mr. and Mrs. Robert Schneider have requested to appear before Council as a 
delegation with respect to a refused Hardship Application. 

The Director of Permits and Licenses reports as follows: 

"As a result of a complaint, inspection was made of the above building, 
where it was found that the basement contained one dwelling unit which 
was occupied by Mr. and Mrs, Schneider and the main floor contained one 
dwelling unit which was occupied by the owner, Mr. Schneider made 
application for consideration under the Hardship Policy, and on June 27, 
1977, the Hardship Committee considered the application and recommended 
that it be refused. The Committee noted that the applicant is married, 
with one dependent, fully employed with an income of $1,639 per month. 
The Committee further noted that neither age nor health were factors and 
that the income exceeded the guidelines established by Council on May 10, 
1977. 

It is therefore recommended that the decision of the Hardship 
Committee be endorsed and the application be refused." 


The City Manager RECOMMENDS that Council approve the recommendation 
of the Director of Permits and Licenses to refuse the hardship 
application . 


FOR COUNCIL ACTION SEE PAGE(S)2I2 


MANAGER'S REPORT 

September 13, 1977 

TO: Vancouver City Council 

SUBJECT: 3621 West 18th Avenue - Greg Nikas (owner) 
Hardship Appeal 

CLASSIFICATION: RECOMMENDATION 

Mr. G. Nikas has requested to appear before Council as a delegation 
with respect to a refused Hardship Application. 


The Director of Permits and Licenses reports as follows: 


"The above property is situated in an RS-1 - One Family Dwelling 
District and our records indicate that a Development Permit was 
issued on April 26, 1976 to erect a new dwelling on this site. 

On May 10, 1977, our Inspection Services reported that the 
building was occupied as a duplex having one dwelling unit in 
the basement which was occupied, and one dwelling unit on the 
main floor which was occupied by the owner. Notification was 
sent to the owner requesting that the use of the building be 
restored to a one family dwelling. 

On June 27, 1977, an application for consideration under the 
Hardship Policy was received from Mr. Nikas. On July 21, 1977, 
this application was considered by the Hardship Committee and 
they recommended that it be refused. 

The Committee noted that the applicant is married with seven 
dependents, three of whom reside outside of Canada, is fully 
employed and even after the discontinuance of the illegal 
accommodation, would still receive an income of $1,866 per 
month. The Committee further noted that neither age nor health 
were factors and that the income greatly exceeded the guidelines 
approved by Council on May 10, 1977. 

It is therefore recommended that the decision of the Hardship 
Committee be endorsed and the application be refused." 


The City Manager RECOMMENDS that Council approve the recommendation 
of the Director of Permits and Licenses to refuse the hardship 
application . 

fOR COUNCIL ACTION SEE PAGE(S) ...SlG-..- 


200 


Board of Administration, November 6, 1970 .... (PROPERTIES) ... 3 


Item No. 2 cont'd 

Negotiations with the representative, acting for the 
owner, confirm that she is prepared to sell for the sum 
of $33,500.00 as of November 30, 1970 subject to the 
owner retaining rent-free possession to December 31j 1970. 
These premises are to be offered for rent when the present 
owner vacates. It is considered that the above price 
is fair and equitable and represents market value in 
this area. The Parks Superintendent concurs in the 
purchase of this property. 

RECOMMENDED that the Supervisor of Property and Insurance 
be authorized to acquire the above property for the sum 
of $33j500.00 on the foregoing basis chargeable to 
Code #i|l89/-." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 


PART II 
SALES 


3. RECOMMENDED that the following sales by tender received by 

the Supervisor of Property and Insurance be approved under the terms 
and conditions set down by City Council, being in each case the 
highest offer:- 

Re : Lot B (ex. part included in Explanatory Plan 9910, 

now road). Subdivisions 1 'A', 1 and 2, Block ll]., 
D.L. 50, Plan L|.ll6. S.E. corner Rupert & School Ave. 


NAME 


LOT 


APPROX.SIZE SALE PRICE 


TERMS 


CONDITIONS 


Dickman B 

Construction 

Ltd. 


Irregular $8,200.00 


City 
Terms @ 
9-3/k% 


Sub j e c t to a 
Bulkhead Agreement 


Re: Lot A of Lot 158 (Explanatory Plan 10590), 
H.T., Plan 100. Sit: S/S of Wall St. 
Between Kaslo and Slocan Streets 


Sigried 
Ullrich 


A of 
158 


Irregular $9,500.00 


City 
Terms @ 
9-3/k% 


Re: Lot B of Lot 158 (Explanatory Plan 10590), 

H.T., Plan 100. Sit: S/S of Wall St. 
Between Kaslo and Slocan Streets 

Jerry B of Irregular $9,500.00 City 

Jang 158 Terms @ 

9-3/k% 


continued . . . / i| 
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Manager's Report, October 14, 1977 (WORKS: A-1 1) 

WORKS AND UTILITY MATTERS 
CITY ENGINEER'S REPORT 


RECOMMENDATION : 

1. Closure of Portion of North Side 19th Avenue, East of Sophia Street, 
Abutting Lot 11 Except the South 7 Feet, Now Road, Block 71, District 
Lot 301, Plan 5112 


The City Engineer reports as follows: 

"An application has been received to purchase the South 7 feet of Lot 11, 
Block 71, District Lot 301, Plan 5112, which is presently established as road. 
The applicant wishes to consolidate the 7-foot widening strip with the remainder 
of Lot 11. 

The 7 feet was established for street when it was planned to widen 19th Avenue 
to 80 feet. Present planning is for 19th Avenue to remain 66 feet in width. There- 
fore, the 7-foot widening strip is not required for road. 

I RECOMMEND that the South 7 feet of Lot 11, Block 71, District Lot 301, 
Plan 5112, be closed, stopped up and conveyed to the abutting owner subject to 
the following conditions: 

(a) The closed portion of road to be consolidated with the remainder of Lot 11. 

(b) The value of the 7-foot strip to be $100 in accordance with the recommendation 
of the Supervisor of Properties." 

The City Manager RECOMMENDS that the foregoing recommendation of the City 
Engineer be approved. 

2, Closure of Portion of the South Side of 6th Avenue East of Ontario Street, 

Abutting the West Half of Lot 3, Except the North 7 Feet, Now Road, Block 36, 
District Lot 200A, Plan 197 


The City Engineer reports as follows: 

"An application has been received from the owners of the West Half of Lot 3, 
except the North 7 feet, now road. Block 36, District Lot 200A, Plan 197, to 
purchase the 7-foot widening strip which abuts the north side of their lot. As 
present planning calls for 6th Avenue to remain 66 feet in width, the 7-foot strip 
is no longer required for highway purposes. 

I RECOMMEND that the North 7 feet of the West Half of Lot 3, Block 36, 
District Lot 200A, Plan 197, be closed, stopped up and conveyed to the abutting 
owner subject to the following conditions: 

(a) The applicant pay $2,945 plus registration fees In accordance with the 
recommendation of the Supervisor of Properties. 

(b) The portion of road so closed be consolidated with the remainder of the 
West Half of Lot 3." 

The City Manager RECOMMENDS that the foregoing recommendation of the Ci^y 
Engineer be approved. 


3. a) Reallocation of 1977 Sewers Capital Budget Funds 

b) Advance Approval of 1978 Sewers Capital Budget Funds 

The City Engineer reports as follows: 

(a) "Reallocation of 1977 Capital Budget Funds 

The 197 7 Sewers Capital Budget includes provision for the first stage of the 
'Heather Street Trunk Relief Sewer'. Since the design of this trunk sewer has not 
been completed to date, construction should be deferred to the latter part of 1978 
and the amount of $250,000, approved for this project, should be transferred to 
'Sewer Separation in Area Tributary to North Arm Interceptor,' which would provide 
continuance of our program to prevent discharge of raw sewage into the Fraser River*. 

cont'd • . • 


Clause 3 cont'd 

(b) Advance Approval of 1978 Capital Budget Funds 

The 1978 Sewers Capital Budget has not yet been presented to Council for 
approval. However, in order to permit planning of important pollution control 
work and maintain continuity in our sewer construction program, it is necessary 
to obtain approval in the amount of $870,000 from the 1978 Basic Sewers Capital 
Budget for, 'Sewer Separation Downtown Area' in advance of approval of the 1978 
Capital Budget. 

The first project area planned would provide for completion of the separation 
program in the area bounded by Georgia Street, Canadian Pacific Railway Yards, 
Beach Avenue and Burrard Street. The two project areas are summarized as follows: 

1. Installation of a new sanitary sewer parallel to the existing 
combined sewer to serve those properties on the eastside of Howe 
Street and the westside of Granville Street from Robson Street to 
Beach Avenue. 

2. Reconstruction of the existing combined sewer in the lane west of 
Richards Street from Robson Street to Nelson Street. 

The second project area is bounded by Carrall Street, Gore Avenue, Keefer 
Street and Alexander Street and is presently served by a combined sewer system 
which was constructed around 1910. These sewers are deteriorating rapidly and 
a major rehabilitation program is planned. The first phase of this program is 
the construction of separate storm and sanitary sewers on Columbia Street from 
Pender Street to Alexander Street. 

These projects form a part of the 1976 - 80 Capital Program planned for 
1978. It also represents an extension of sewer separation work in the downtown 
area to prevent the discharge of raw sanitary sewage into False Creek. 


Since Sewer Capital funds do not require voter approval, Council's approval 
must include borrowing authority. 

I RECOMMEND: 

(a) That the $250,000 Appropriation 0112/7601 be reallocated to 
Appropriation 0115/6503; 

(b) That $870,000 be approved in advance of 1978 Capital Budget 
Cor 'Sewer Separation Downtown' Appropriation 0115/6400 and 
borrowing authority for this amount be approved." 

The City Manager RECOMMENDS that the foregoing recommendations of the 
City Engineer be approved. 


4 . Proposed B.C. Hydro Lighting Attached to Georgia Viaduct 

The City Engineer reports as follows: 

"On September 21, 1976, City Council approved the request of the B.C. Hydro 
to mount lights on four of the columns supporting the Georgia Viaduct to light a 
portion of their "Carrall Yards" which lies under the Viaduct. An agreement 
covering these four columns was signed. 

The B.C. Hydro now requests permission to mount lights on an additional 
fifteen columns to complete the lighting. 

1 RECOMMEND that permission be granted to the B.C. Hydro and Power 
Authority to attach lights to a total of nineteen columns supporting the Georgia 
Viaduct and the existing agreement be replaced with a new agreement with the same 
conditions . " 

The City Manager RECOMMENDS that the above recommendation 
of the city Engineer be approved. 

FOR COUNCIL ACTION SEE PAGE(S) 2tS.. 
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MANAGER'S REPORT, October 14, 1977 (SOCIAL: A-2 - 1) 


SOCIAL SERVICE AND HEALTH MATTERS 


RECOMMENDATION 

1 . Mountain View Cemetery - Ninth Renovation 

The Medical Health Officer requests approval of the following project as 
detailed: 

" In 1972 an Agreement vjith the I.O.O.F. and the City of Vancouver 
lapsed follovdjig a 196 5 transfer of monies to the Perpetual Care Fund for the 
I.O.O.F. Section of the Cemetery. The City assmned responsibility for main- 
tenance of this section at that time. 

In an Agreement dated 1958 between the Vancouver Lodge #3 of the 
Knights of Pythias and the City of Vancouver, the City assumed care for an 
area in the cemetery set aside for the Knights of Pythias and known as Knights 
of Pythias Section, which lapsed in 1973 after a terra of fifteen years. No 
further agreement is in existence and the City, by its earlier Agreement, has 
assimed perpetual care of this section. The two areas mentioned abov9| combined, 
create an area for renovation of approximately six acres. lfi.th reassignment 
of space not currently in use, 844 new graves will become available. The 
additional 844 new grave spaces vri.ll through leasing, provide $92|840. to 
Cemetery Redevelopment: 

(63.6i?o - $59,080. to reserve plus 
36.4>b - $33f760. to Perpetual Care Funds). 

It is not known vinen these monies will be generated. It depends solely on 
completion of the renovation to provide the grave spaces and the demand for 
spaces, ;i/hich could be years. 

The I.O.O.F. Section and the Knights of Pythias Section vrtiich make up 
the area for the proposed ninth renovation of Mountain View Cemetery will be 
renovated by re-position of markers as follows: 


665 - erect to be laid flat 

620 - flat to be adjusted to new grading 

177 - to remain erect 

(to conform to City Standards). 


The estimated cost for thic renovation is as follows: 

Labour: (grading, ciiLtivating, 

seeding, resetting markers, 
etc., includes fringe benefits 

at 29^^) $ 26,261. 

Supplies, etc. 6,206. 

SUB TOTAL 32,467. 

10^ Administrative and Overhead 3|247» 


TOTAL ESTIMATE: $ 35 i 714. 


At the lapse of these Agreements as noted above, the City has been generating 
income in the Perpetual Care Fund as a result of the Agreements on all 
subsequent sales as noted in the Agreements. 

It is estimated that upon completion of this renovation labour costs to main- 
tain the area will result in a reduction of approximately $3|000 per year. 

It is therefore requested that approval be given for the ninth renovation and 
that authority be given to file an application with the Minister of Consumer 
Services to proceed with this project. 
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Clause Ho> 1 Continue^ 

"The Medical Health Officer RECCMffiNDS that: 

A. Council approve the ninth renovation as described 
above, including preparation of such plans and records 
as required. 

B. Funds in the amount of $35»714« be appropriated from 
reserve for Cemetery Redevelopment, Account No, 4759» 

(This has been the source of funding for previous 
renovations of this nature for the Cemetery). 

C. The Medical Health Officer be authorized to make the 
necessary airrangements vd.th the Minister of Consumer 
Services to proceed. " 

The City Manager RECCMffiNDS that the recommendations of the Medical Health 
Officer be approved. 


CONSIDERATION 

2 . Development Permit Application Fees Non-Profit Societies 
The Director of Social Planning reports as follows: 

"On August 24, 1976, City Council amended the Zoning and Development 
Fee By-law No. 4188 to increase the fee charged to developers for 
Development Permit Applications. The fee is set to cover 100% of 
the cost of processing Development Permit Applications by City staff. 
Schedule 2 Subsection 4 of the By-law includes "day care, kinder- 
gartens and similar uses as determined by the Director of Planning". 
The application fee for such uses is $75 for each 1,000 square feet 
or part of gross floor area up to 5,000 square fee to a maximum fee 
of $375. The renewal fee for all uses is $25. 

For non-profit day care centres this application fee is often a 
financial hardship. In the past four months 5 new child care centres 
have requested grants from the City equal to Development Permit Fees. 
The average request was $150. Council approved one request in May 
and deferred decision on the other four pending receipt of this report* 

The Development Permit Fee can also be a hardship to other non-profit 
agencies operating programs on small annual grants. In June, Council 
approved a grant equal to Development Permit Fee of $225 to the 
Thunderbird Activity Centre. 

The cost of handling these small grant requests in terms of staff 
time can equal or exceed the Development Permit fee charged negating 
the original purpose of the fee. Also, the grant request process 
delays the processing of the Development Permit Application. 

From January 1 to September 30, 1977, 16 Development Permit Applica- 
tions for day care, kindergarten and similar uses were submitted by 
non-profit societies. Total revenue from these Development Permit 
Fees was $2,242.50. (These figures include renewals as well as 
initial applications .) ^ 

The Director of Social Planning recommends that: 

A. The Director of Legal Services be instructed to amend the 
Zoning and Development Fee By-law No. 4188 to reduce to 
$1.00 the fee charged to non-profit societies applying 
for Development Permits for day care, kindergarten and 
similar uses as determined by the Director of Planning. 
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Clause No. 2 Continued 

B. City Council approve grants equal to Development Permit 
Fees to the following societies: 

Dharmasara Child Care Society $150 
Shaughnessy-Pt . Grey Out-of-School Care $375 

Dunbar Heights After School Care $150 

Bilingual School Out-of-School Care $150 " 


The City Manager submits the foregoing report of the Director of 
Social Planning for Council's CONSIDERATION. 


FOR CO'JNCil ACTION SEE PAGE(S) 2fe;5 
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- 1) 


BUILDING AND PLANNING MATTERS 

RECOMMENDATION : 

1 . Hardship Cases 

Council requested further information with respect to Hardship 
Applications. 


The Director of Permits and Licenses reports as follows: 


"The original proposed guidelines for considering Hardship 
Applications (Appendix "A") was referred by Council to the 
Standing Committee on Community Services. On April 21, 1977, 
this Committee considered the Report and recommended: 

A) THAT the report be approved but the requirement that the 
owner shall have lived on the property for a minimum of 
two years to be eligible for hardship consideration be 
deleted . 

B) THAT any appeals on the decision of the Hardship Committee 
be heard by Council. 

C) THAT the Hanrdship Committee be authorized to request 
selected applicants to meet with the Hardship Committee 
to discuss their application in more detail. 

On May 10, 1977, City Council adopted the recommendations 
of the Standing Committee on Community Services. 

When the Standing Committee on Community Services considered 
the original Hardship Report (Appendix A) , concern was expressed 
about the requirement that an owner shall have lived on the 
property for a period of two years as they felt that many young 
couples, in order to meet high mortgage payments on new homes 
must have suites in the basement however illegal they might be. 

The rationale of your officials for requiring that an owner 
shall have lived on the property for a minimum of two years 
was that this would return more closely to the original intent 
of Council when the Hardship Policy was initiated many years 
ago. This Policy confined itself to the retention of existing 
accommodation but did not permit the installation of new and 
illegal accommodation.' One of the chief problems that has 
occurred over the years has involved the increasing acceptance 
by Council of new illegal accommodation as hardship by persons 
who knowingly planned on the installation of such a suite but 
at the same time had guaranteed that none would be installed at 
the time of taking out the original Permits. Council approval 
of hardship suites under such circumstances has resulted in 
real injustice to those citizens who did comply with the require- 
ments and constraints of the Single Family Dwelling areas. 

Prior to the writing of the Hardship Report adopted by Council 
on May 10, 1977, there were no specific guidelines with respect 
to consideration under the Hardship Policy. Over the years 
this has resulted in the development of inconsistencies both 
by the Hardship Committee and the various City Councils concerned. 

Since the adoption of the new guidelines, however, several 
meetings have been held by the Hardship Committee and they 
recognize that they can now reach decisions more precisely and 
that those decisions clearly reflect the original Hardship 
Policy. 

Many applications are before Council to appear as delegations 
with respect to refused Hardship Applications under the new 
guidelines. If Council continues to support the decisions of 
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the Hardship Committee based on the new guidelines, then pro- 
bably the problem of the two year requirement is unnecessary. 
Because of the limited experience with these guidelines to 
date, it is suggested that your officials report back in one 
years time on the advisability of instituting the two year 
period of time based on economic grounds. 

As very few of the applications being dealt with by the Hard- 
ship Committee are based entirely on medical grounds, no 
consideration was given by the officials requiring the applicant 
to have owned or occupied the premises for any specific time. 
The Committee has always relied entirely on the advice of the 
Medical Health Officer. Some concern recently expressed 
by Council suggests that Hardship Applications based on medical 
grounds should not be considered unless the applicant has been 
in the accommodation in question for a period of two years . 
However, it is suggested that consideration may be granted by 
the Committee for the relaxation of the two year time limit on 
the advice of the Medical Health Officer in special circumstances. 

The Director of Permits and Licenses recommends THAT: 

A. An owner shall have lived on the property for a 
minimum of two years when the application is made solely 
on pre-existing medical grounds, but this time limit to 
be relaxed on the advice of the Medical Health Officer 
in special circumstances. 

B. I be requested to report in one years time 

on the advisability of requiring an owner to have lived 
on the property for a minimum of two years when the 
application is made on economic grounds." 


The City Manager RECOMMENDS that the recommendations of the Director 
of Permits and Licenses be approved. 


2 . Conservation Work at City Archives 

The Director of Permits and Licenses reports as follows: 

"When the Archives and Museum Storage Building was planned, one of the 
rooms was to be used for conservation and was to be shared between the Archives 
and the Museum. 

For various reasons the Archives could not carry on a proper conservation 
program until just recently when a permanent Conservationist came on staff. After 
the Museums Association assumed responsibility of the Museum, the adjacent work 
room which was originally planned for taxidermy was phased out of use and both the 
taxidermy area and the conservation room were fully utilized by the Museum in their 
program of restoration of artifacts. 

We have also recently found out that the ventilation system provided for 
these two areas is not sufficient for the fumes from the chemicals used in 
conservation of archival material. This does not evolve from poor design by the 
engineers but rather greater knowledge gained of the toxicity of the chemicals 
involved. 

The City Archives now need a space and an exhaust system for their future 
conservation work and both the Museum and the Archives are agreeable to a re- 
allocation of space. The room designated as shared conservation room would be 
wholly assigned to the Museum whereas the room previously a Museum Storage Room 
would be divided into a Registrar's area (Museum) and an archival conservation lab. 

In order to use this room properly, the Workers' Compensation Board has 
advised us that due to the toxicity of the chemicals we must install a 5' asbestos 
lined fume cabinet with all necessary exhaust and plumbing. There is no other area 
in the complex for this facility. We estimate the cost of such an installation to 
be $7,000. 
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The Director of Finance advises that if Council approves the recommendations 
of this report, funds will be provided from Contingency Reserve. 

It is recommended that Council approve the use of the space for a 
conservation lab and the expenditure of necessary funds in the amount of $7,000 
for a fume hood to exhaust toxic fumes. Funds to be provided from Contingency 
Reserve . " 

The City Manager recommends the foregoing report of the Director of Permits 
and Licenses be approved. 


RECOMMENDATION AND CONSIDERATION ; 

3 . Federal Building - Block 56 

On June 28, 1977, Council resolved that: 

" (a) Council approve in principle the construction 
by the Federal Government of an office building 
on Block 56 subject to the development meeting 
the zoning requirements of the Downtown Develop- 
ment Plan; 

(b) Council request the Department of Public VJorks to 
investigate specific Federal commitments to 
regional town centres (where, when and how much) ; 

(c) Council request a meeting with the Minister of 
Public Works, his staff and the G.V.R.D. to dis- 
cuss the findings and recommendations of this 
report . " 

On July 8, 1977, members of Council and of the G.V.R.D. met with 
the Minister of Public Works, Mr. Buchanan, and reached a consensus 
on the rc--dcsign of the building and on future expansion of federal 
offices in regional centres. 

It v;as an informal meeting--no minutes were kept, and only press 
reports are available. 

A draft resolution was prepared that met the desires of Council and 
of the G.V.R.D. It was passed by the Board of the G.V.R.D. in this 
fori'' ' 

"'./Iir'RFAS The Federal Minister of Public Works has requested 
the Council of the City of Vancouver and the Board of Directors 
of the Greater Vancouver Regional District to advise on the 
Forward Plan for Federal office space requirements prepared 
by Ministry staff, and 

WHEREAS The Federal Ministry of Public Works estimates that 
between 2.1 and 2.5 million square feet of office space (net) 
will be required by the Federal Government in Greater Vancouver 
by 1986 of which 621,000 square feet (net) is presently owned 
and occupied by the Crown and 1,150,000 is leased, and 

WHFREAS City and GVRD staffs have investigated several options 
for meeting the Federal office space requirements by utilizing 
and renovating existing Crown owned space, building new space,, 
buying existing buildings and leasing space both within 
Vancouver and Regional Town Centres. 

BE IT RESOLVED THAT: 

1. Tne Council of the City of Vancouver or the Board of 
Directors of the Greater Vancouver Regional District 
e.dvise the Federal Tiinister that the option for meeting 
r^inimum Federal office space requirements which best 
fits the City of Vancouver's Downtown Plan and the Liv- 
able Region Proposals of the GVRD is the one which locates 
new Federal office space as follows: 

@t»it'4 . . . 
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a) 500,000 square feet (net) in a new Federal Building 
to be built on Block 56 in Downtown Vancouver, which 
is in accordance with the City's zoning by-law lim- 
iting gross building area on the site to 650,000 
square feet, 

b) 360,000 square feet (net) in existing Federal buildings 
in Downtown Vancouver, renovating particularly those 
buildings in the vicinity of Hastings and Granville 
Streets which have heritage value, 

c) 300,000-400,000 square feet (net) in new Crown owned 
buildings located in Regional Town Centres in Burnaby 
and New VJestmins ter , whose prograir^s for receiving 
such buildings are well advanced, and, 

d) 300,000 square feet (net) by the purchase of existing 
office space in the office core of Downtown Vancouver 

and which would maintain the following existing Federal 
office space accommodation: 

e) 250,000 square feet (net) in various locations outside 
Vancouver in the Greater Vancouver Region, 

f) 250,000 square feet (net) in the City of Vancouver 
outside of the Downtown and 

vj) 50 , 000-150 , 000 square feet (net) in leased space in 
Downtown Vancouver. 

If additional Federal office space is required over and 
above the 2.1 iiiillion square feet minimum required by 
1986, it should be located in Regional Town Centres as 
proposed in the Forv/ard Plan of the Ministry." 

The motion has never been formally adopted by City Council. 

Since then, the Federal Government has appointed architects and 
they have met with City staff. A disagreement has arisen over the 
interpretation of Clause 'a' of the joint resolution above. 

A) The architects have been given to understand that the maximum 
floor space is limited only by the zoning. Hence the amount 
of office space on Block 56 by itself could be 500,000 square 
feet net, but additional office space might be created by 
utilizing left-over FSR on the adjacent CBC block. (By a 
separate building there, by consolidation or by transfer of 
development rights . ) 

B) City staff have maintained that while the figure of 500,000 
net was indeed derived from the zoning of Block 56, the con- 
sensus reached between the Minister, the GVRD and Council 
was that this amount of office space was the maximum. that 
should be constructed in that location, irrespective of surplus 
FSR available on the adjacent CBC block. 

The architects are seeking clarification from the Minister. To 
settle the matter, it v/ould also be helpful if Council would 
formally adopt the joint resolution quoted above and clarify its 
interpretation between (A) and (B) above." 

The City Manager RrCOJIMEHD? that Council approve the joint resolu- 
tion approved by the GVRD and puts for CONSIDERATION the choice of 
interpretation between (A) and (B) . 
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RECOMMENDATION ; 

4. 7375 Blenheim Street, D.P.A. No. 78864 and 
7077 Carnarvon Street, P.P. A. No. 78466 

The Director of Planning reports as follows: 


"Development Permit Application #78864 was filed by Mr. L. 
Czink (Contractor) for Dr. D. B. Rix to construct a 36 '0" 
X 72 '0" stable on this site providing accommodation for 
the keeping of ten (10) horses. 

In accordance with Section 10:18:2 of the Zoning and 
Development By-law, the site would permit a maximum of 
fifteen (15) horses. 

Development Permit Application No. 78466 has been filed by 
Mr. Paul Danielson, for Dr. K. Walters, to construct a 
1,475 sq. ft. addition to the existing stable on this site. 
Dr. Walters also submitted a letter requesting permission 
to keep four (4) horses on this site. 

Resolution of City Council dated September 20, 1960 permitted 
the keeping of two horses on this site. 

Both sites are located in an RA-1 (Limited Agricultural 
District). Section 10:18:2 of the Zoning and Development 
By-law requires that the keeping or housing of horses is 
subject to the approval of City Council. 

The Director of Planning has approved Development Permit 
Applications #78864 and 78466 thereby permitting the con- 
struction on these sites subject to the following condition: 

Prior to the issuance of the Development Permits, 
the applications are to be referred to Council 
for approval for the keeping of horses on the sites 
as requested. 

The Director of Planning recommends that City Council approve: 

(a) the keeping of a maximiam of ten (10) horses at 
7375 Blenheim Street; 

(B ) the keeping of a maximum of four (4) horses at 
7077 Carnarvon Street. " 


The City Manager RECOMMENDS that the foregoing recommendations of 
the Director of Planning be approved. 


5. Shell Canada Limited Gasoline Service Stations 

2480 West 41st Avenue and 3685 East Hastings Street 

The Director of Planning reports as follows: 

"The City Clerk has received a letter from S. T. Dawes, 
Senior Marketing Representative of Shell Canada Limited 
(see Appendix I) requesting that the self-serve license 
privileges be transferred from the gasoline service station 
at 36 85 Hastings Street (near Boundary Road to 2480 West 41st 
Avenue (at Larch) ) . 

The Development Permits approving the construction and/or 
alterations to the above noted gasoline service stations were 
processed as follows: 


iL o JL. 


Board of Administration, November 6, 1970 


(PROPERTIES) 1+ 


i|. RECOMMENDED that the following application to purchase re- 

ceived by the Supervisor of Property and Insurance be approved under 
the terms and conditions set down by City Council. 

Re: Lot B, Block D.L. 37 

W/S Tyne Street between Kingsway & Foster 


NAME 


LOT APPROX.SIZE SALE PRICE 


Bawn B 

Construction 

Ltd. 


Irregular $7,i|50.00 


TERMS 

City 
Terms @ 
9-3A^ 


CONDITIONS 

Subject to 
Bulkhead Agreement 


FOR AD0?T10!4 
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2480 West 41st Avenue 

This gasoline service station was erected in 1951 and was 
added to in 1963 (D.P. #28717) and again altered in 1971 
(D.P. #55049). The most recent approved drawings indicate 
the provision of three service bays and two pump islands 
with access from both 41st Avenue and Larch Street. 

3685 East Hastings Street 

This building was constructed in 19 37 and converted to an 
automotive repair shop, gasoline service station in 1965 
(D.P. #35481). Further alterations, including the 
construction of a kiosk for the gasoline service station 
was approved in 1972 (D.P. #59914), the approved drawings 
indicated the provision of seven service bays and two 
pump islands. 

Development Permit No. 73734 was issued on October 27, 
1976 to construct a building containing retail, offices, 
restaurant and residential units on this site. A permit 
to demolish the existing building was subsequently issued 
on May 13, 19 77. 

The statistics submitted with the Manager's report on self- 
service gasoline stations, dated April 7, 1975 (approved by 
City Council April 15, 1975) listed Shell Canada Limited as 
having 46 gasoline service stations in the City, 15 or 32.6% 
of which are self-service, exceeding the City Council's limit- 
ation of 15%. 

t 

Shell Canada have advised that as of September 19, 1977 they 
have 37 gasoline service stations in the City, 15 of which are 
self-service. However, paragraph 7 explaining the "METHODS OF 
CONTROL" contained in the City Manager's report of April 7, 
1975 states: 

'In order to specify a limit on the number of self- 
serve gas stations it is clear that a number rather 
than a percentage should be given. However, a number 
would not necessarily account for differences in the 
size of companies. To overcome this, a method of 
control is proposed that fixes the number of self- 
serves at 15 percent for each company and calculated 
from that company's total service stations on April 1 , 
1975 . Reduction in total numbers after that date would 
have no effect on the number of self-serves permitted, 
thus eliminating any encouragement of retention of 
marginal gas stations. Certain other provisions are 
included so as to be equitable to smaller companies." 

Since the proposed change of self-service license does not 
alter the original number of self-serve gasoline stations 
for Shell Canada Limited it is recommended that the gasoline 
service station at 2480 West 41st Avenue be added to and that 
36 85 East Hastings Street be deleted from the list of permitted 
self-serve gasoline stations in Schedule "B" of the License 
By-law regarding self-service gasoline stations. " 


The City Manager RECOMMENDS that the foregoing recommendation of 
the Director of Planning be approved. 
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6. City Hall Space Requirements - Planning Department 
Third Floors East Wing 

The Director of Permits and Licenses reports as follows: 

"A re-organization plan for the third floor of the East Wing is in progress 
to improve the efficiency and working conditions of the Planning Department 
and to determine the best location for the Central Area Division which occupies 
space on the ground floor. This Division was temporarily allocated this space 
in order to return it to City Hall from rented accommodation so that this could 
be better integrated with the remainder of the Department. 

This re-organization plan is not complete, but the Director of Planning has 
requested some minor interim re-arrangement on the third floor which fits in 
with the plan being developed for the whole Department. This involves an inter- 
change between some staff of the Special Services Division and the Overall 
Planning Division. The Overall Planning Division are now up to full strength 
and recent additions in staff have had to be accommodated in different locations 
on the third floor in inadequate space. The interim changes requested will enable 
the Overall Planning Division to be consolidated in a more appropriate location 
which will improve operating efficiency and facilitate needed closer working 
relationships with other Divisions. 

The cost for minimum alterations to achieve these objectives is estimated at 
$1,800.00. 

The Comptroller of Budgets advises that alterations in the Planning Department 
were noted as one possible requirement for funds when the Supplementary Capital 
Budget was prepared. If Council agrees to this expenditure for interim re- 
arrangement in the Planning Department the required funds will be provided from 
the Supplementary Capital Budget. 

It is recommended that the City Architect be authorized to make an interim re- 
arrangement in the Planning Department as detailed above to increase the operational 
efficiency and working relationships of the staff at an estimated cost of $1,800.00. 
The source of funds to be the Supplementary Capital Budget." 

The City Manager RECOMMENDS the foregoing recommendation of the 
Director of Permits and Licenses be approved. 
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MANAGER'S REPORT, October 14, 1977 (FIRE: A-6 - 1) 


FIRE AND TRAFFIC MATTERS 


RECOMMENDATION AND CONSIDERATION 
1 . Main Street Merchants Fair 

The City Engineer reports as follows: 

"In a letter dated September 26, 1977, Mr. John Brohman, Chairman of the 
Main Street Fair Committee, requests that a portion of the lane west of Main Street 
between 27th and 28th Avenues be closed to vehicular traffic. The specific dates 
and times requested are: 

Friday, October 21, 1977, 10:00 a.m. to 10:30 p.m. 
Saturday, October 22, 1977, 10:00 a.m. to 10:30 p.m. 
Sunday, October 23, 1977, noon to 10:00 p.m. 

This partial closure of the lane is required to accommodate the Main 
Street Merchants Fair that will take place on the Canada Safeway parking areas 
which are located on the west side of Main Street between 27th and 28th Avenues. 
The proposed merchants' fair will have booths featuring merchandise, games of 
chance and food, along with carnival rides, live and taped music and a beer 
garden. The partial closure of the lane will permit the public to cross from 
one parking area to the other without encountering vehicular traffic. 

In a meeting attended by representatives of the various City Departments 
and Government agencies concerned (FEST Committee) , the Main Street Merchants 
Association advised that they had canvassed the residents in the area bounded by 
Main Street, 27th Avenue, Ontario Street and 29th Avenue for any comments on their 
proposed event and that the response was overwhelmingly in favour of the Main 
Street Fair. The Police Department will provide special attention for this 
event and B.C. Hydro transit operations will not be affected. There are no 
objections to this event from a Traffic Engineering standpoint and the temporary 
parking restrictions and partial lane closure will be done by City crews. The 
estimated cost of the traffic control requirements is $120, and as the Main 
Street Merchants will be responsible for cleaning up the area, there are no 
charges contemplated from the Sanitation Branch. 

Should Council approve the applicant's request to close a portion of 
the lane west of Main from 28th Avenue to 60 meters (200') north, such approval 
should be subject to the following conditions: 

a) The applicant enter into an arrangement satisfactory to the Director of 
Legal Services indemnifying the City against all claims that may arise from 
the proposed closure, such indemnity to be in the form of insurance in which 
the City of Vancouver is named insured. 

b) Any food concessions to be approved by the City Health Department. 

c) All relevant licenses be obtained by the applicant prior to the events. 

d) The cost of temporary traffic controls be borne by the applicant. 

e) The cost of any street cleaning over and above normal street cleaning be 
borne by the applicant." 

If Council favours a beer garden, the City should notify the Liquor 
Control and Licensing Branch that City Council has no objection to 
the issuance of a liquor license for this event. 

The City Manager notes that the FEST Committee recommends approval 
of this application. Hence, the City Manager RECOMMENDS approval 
of the fair subject to the five conditions above and submits the 
matter of the liquor license for CONSIDERATION. 


ContlnixeG! « . . 
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RECOMMENDATION 

2 . Heating and Cooling - No. 1 Fireball 

The Director of Permits and Licenses reports as follows: 

"When No. 1 Firehall was originally designed the Architect and his Engineers 
attempted to meet a fixed budget and consequently certain items in the mechanical 
system were not included in the hopes that they would not be required. 

Since occupancy of the building it has been found that the upper floors 
have suffered from the exposed nature of the site by high heat gain in the early 
morning from the east sun and the afternoon from the west sun. During the winter 
the building is exposed to high easterly winds and suffers a high heat loss, 
therefore in periods of extreme weather the building is extremely uncomfortable. 

In order to improve the performance of the mechanical plant it is necessary 
to install an air conditioning unit and carry out certain additional work to the 
heating plant at a total cost of $20,500. The conditions would be further improved 
and substantial energy saved if double glazing was installed to the windows at an 
additional cost of $11,500. It is therefore recommended that the above noted work 
be carried out at a total cost of $32,000. 

The Director of Finance advises that if Council approves the recommendations 
of this report funds will be provided from the 1977 Supplementary Capital Budget. 

It is recommended that Council approve the expenditure of funds in the amount 
of approximately $32,000 to rectify heating and cooling problems at No. 1 Firehall, 
funds to be provided from the 1977 Supplementary Capital Budget." 

The City Manager RECOMMENDS the foregoing report of the Director of Permits and 
Licenses be approved. 
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FINANCE MATTERS 


RECOMMENDATION 


1. Young Canada Works, Canada Works Project 
and Provincial Youth Employment Program 


The Superintendent of Parks and Recreation reports as follows: 

"The Park Board in the past in applying for Federal grants similar to the Young 
Canada Works Projects and Provincial Youth Employment Program, has not paid 
union scale (Canadian Union of Public Employees and V.M.R.E.U.), as the personnel 
employed were of a non-union category. We have now been informed that the Park 
Board will be required to pay union scale on the Young Canada Works Projects 
and Provincial Youth Employment Program. On the average, monies are needed to 
increase wage costs from $120 per week to $158 per week (1977 rates) for project 
workers to meet union scale, and from $156 per week to $181 per week (1977 rates) 
for project managers to provide an equitable differential. 


The additional funds required to meet union rates are: 


Young Canada Works . . . 

Canada Works 

Provincial Youth Program 


$10,781. 
2,541. 
2,753. 

$16,075. 


SUMMARY OF PROJECTS: 
(A) YOUNG CANADA WORKS 
1. Discovery 77 


Manager, PG 10, 1st step, 

1 X 14 wks. X 181 
Other, PG 5, 1st step, 

2 X 14 wksx X 158 


Add: 11% F.B. 


Less: amount funded 
for Sal. & F.B. 


$2,534. 

$4,424. 

$6,958. 
765. 

$7,723. 
6,154. 


Additional funds required: 
Sports for Handicapped 


Manager, PG 10,1st step, 
1 X 14 wks. X 181 

Other, PG 5, 1st step, 
4 X 14 wks. X 158 


Add: 11% F.B. 


Less: amount funded 
for Sal. & F.B. 


» $2,534. 

$8,848. 

$11,382. 
1,252. 

$12,634. 
9,883. 


$1 ,569. 


Additional funds required: 


$2,751 
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3. Communi paction 

Manager, PG 10, 1st step, 

1 X 14 wks. X 181 = $2,534. 

Other, PG 5, 1st step, 
5x14 wks. X 158 « 11,060. 


$13,594. 

Add: 11% F.B. l!495." 


$15,089. 

Less: amount funded 11,748. 
for Sal. & F.B. 

Additional funds required: $3,341. 


4. Drama Workshop 

Manager, PG 10, 1st step, 

1 X 12 wks. X 181 = $2,172. 

Other, PG 5, 1st step, 

3x11 wks. X 158 = $5,214. 


$7,386. 

Add: 11% F.B. 812. 


$8,198. 

Less: amount funded 6,647. 
for Sal. & F.B. 

Additional funds required: $1,551. 


5. Out Trip 77 

Manager, PG 10, 1st step, 

1 X 14 wks. X 181 « $2,534. 
Other, PG 5, 1st step, 

2x14 wks. X 158 = $4,424. 


$6,958. 

Add: 11% F.B. 765. 


$7,723. 

Less: amount funded 

for Sal. & F.B. 6,154. 


Additional funds required: $1,569. 


(B) CANADA WORKS 
1 . Touch 

Manager, PG 12, 1st step, 

1 X 27 wks. X 190 = $5,130. 

Other, PG 5, 1st step, 

3 X 25 wks. X 158 « $11,850. 

Other, PG 5, 1st step, 

1 X 26 wks. X 158 = $4,108. 


$21,088. 

Add: 11% F.B. 2,319. 


$23,407. 

Less: amount funded for 20,866. 
Sal. & F.B. 


Additional funds required: 


$2,541. 
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(C) PROVINCIAL YOUTH EMPLOYMENT PROGRAM 

1 . Marpole 

4 students PG 5, 1st step, 
4x9 wks. X 158 = $5,688. 

Add: 11% F.B. 625. 


$6,313. 

Less: amount funded 

for Sal. & F.B. 4,695. 


Additional funds required: $1,618. 

2. Strathcona 

5 students PG 5, 1st step, 

5x9 wks. X 158 = $7,110. 

Add: 11% F.B. 782. 


$7,892. 

Less: amount funded 

for Sal. & F.B. 6,757. 


Additional funds required: $1,135. 


GRAND TOTAL $16,075. 


The Comptroller of Budgets and Research advises that if the foregoing is 
approved, source of funds will be Contingency Reserve. 

The Superintendent of Parks and Recreation recommends that City Council 
approve the amount of $16,075. to meet union scale and provide the 
equitable differential for Project Managers." 

The City Manager RECOMMENDS that the recommendation of the Superin- 
tendent of Parks and Recreation be approved. 

2. Establishment of One (1) Additional 

Community Health Nurse Position - Health Department 


The Medical Health Officer reports as follows: 

"To effectively carry out the Home Care Program the Provincial 
Government has approved (copy of letter dated September 27, 1977, 
attached) , the establishment of one (1) additional position of 
a Community Health Nurse is required. 

The cost, as set out below, is fully recoverable from the 
Metropolitan Board of Health in the usual monthly billings. 
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Community Health Nurse I 
1 Position 

a) Salary at $1,399.00 

per month 

b) Fringe Benefits (12%) 

c) Auto allowance 


Oct. - Dec. 1977 Annual Recurring 1978 


$ 4,197.00 

504.00 
270.00 

$ 4,971.00 


$ 16,788.00 

2,015.00 
1 ,080.00 

$ 19,883.00 


Your Medical Health Officer recommends that: 

A full time nursing position be established to handle the additional work- 
load in the Provincially-funded Home Care programme, as requested of and 
approved by the Provincial Department of Health. There will be no 
additional cost to the City as a result of this report, as the position will 
be fully funded by the Provincial Government. 

The City Manager RECOMMENDS that the foregoing report of the Medical Health 
Officer be approved. 


CONSIDERATION 


3. Grant Request of thq Y.M.C.A. 

for Langara Property 

The following report is submitted by the Supervisor of Properties :- 

"By letter dated August 9, 1977 (Appendix l) the Y.M.C.A. of 
Greater Vancouver are requesting the City contribute, in the 
form of a l/3 write down, on the cost of the land purchased 
from the City. The two acre site in question is located in 
Langara and was approved for sale to the Y.M.C.A. who have 
paid $1+50,000.00 for the site (197U market value). The grant 
request would therefore constitute a write down of $150,000.00. 
Their letter shows the total projected cost of their project as 
$3,300,000.00 and they state they need additional funds due to 
time delays, rising costs and unanticipated expenditures. 

On August 13, 197U» at which time Council resolved to sell these 
two acres to the Y.M.C.A., Council further resolved: 

'Further that it be clearly understood that the City is 
under no obligation with respect to Capital funding in 
the construction of the Y.M.C.A. facility, althovigh the 
Council supports the Y.M.C.A. 's application to the 
Provincial Government for capital funding of the project.' 

On November 9, 1976 Council passed the following motion: 

'That Council recommend to subsequent Councils that a grant 
of $333,000.00 to the Y.M.C.A "Family Y Project" at Langara 
be approved, on the basis of I/3 of this amount being re- 
leased in each of the years 1977» 1978 and 1979i subject 
to construction commencing in 1977> these funds to be taken 
from the annual Supplementary Capital Budgets.' 
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On March 15» 1977 Coimcil passed the following: 

•That a grant of $111,000.00 to the Y.M.C.A. Family Y 
Project at Langara be approved subject to construction 
commencing in 1977i and the funds be appropriated from 
the Supplementary Capital Budget.' 

The Y.M.C.A. state they meet the guidelines established for 
receiving a contribution from the City in the form of a l/3 
Induction in the cost of the land. 

A policy for aid and/or subsidies to non-profit organizations 
was appTOved by Council on December 3j 197U (Appendix II). 
Organizations who purchase property at a subsidized price are 
required to enter into an agreement undertaicing to comply with 
this policy. It would appear that the Y.M.C.A. would qualify 
under the guidelines providing there is no conflict between the 
money already granted and clause (a)v of the policy guidelines 
in Appendix II (attached). 

In the event that a further ^ant is made to the Y.M.C.A. for 
l/3 of the cost of the land in the amount of $1^0,000.00, it 
would be subject to the Y.M.C.A. entering into an agreement 
undertaking to comply with the City's existing policy for aid 
and/or subsidies to non-profit organizations as approved by 
Council on December 3, 197U- 

The following gives the financial picture regarding the Langara 
lands : - 


COSTS 


Acquisition (land - 66.1 acres) $ i;, 500, 000. 


(equipment) 

Servicing & Utilities & 
Relocation of golf course 

City's share - peripheral 
fitness circuit 

Interest on borrowed 
purchase money 


21;, 267. 
666, U29. 
30,1+00. 

1,136,1+17. 


i?EVENUE FROM SALES 


« 6,357,513. 
5,525,000. 


FINANCIAL LOSS $ 832,513. (d) 


The above loss does not include the $333,000.00 grant to the Y.M.C.A. 
appiroved by Council on November 9, 1976. 

The lands known as the "Langara Lands" comprise approximately li+l 
acres. The City purchased the northerly 75 acres in I967. In 1973 
the southerly 66.1 acres were purchased, with the intention of re- 
covering this purchase price and all related costs through the sale 
of approximately 20 acres from the northerly 75 acre parcel. Five 
lots were created from the 20 acres. 

Unavoidable delays resulted in the market housing sites being offered 
for sale at a less favourable time, and revenues therefore were not 
as high as anticipated. The two market housing sites brought 
$300,000.00 per acre; 2 acres and 3 acres were sold to the Y.M.C.A. 
and the Provincial Government respectively for $225,000.00 per acre, 
and another 2 acre site was sold to the Pix)vincial Government for 
senior citizen housing at $250,000.00 per acre. The recoveries from 
sales do not cover the total costs of acquisition. 
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Debt charges on the borrowed money were paid out of general revenue. 
For this reason the actual final cash position will be positive, and, 
if approved, the Y.M.C.A. grant by way of a l/3 write down of the pur- 
chase price could come out of this fund. However, it should be recog- 
nized that, based on the original intention, the City already has a 
loss of $832,513.00 and a reduction in the revenue from sales by a 
1/3 write down of the Y.M.C.A. site would increase that loss. 

Submitted for Council's consideration is the request of the Y.M.C.A. 
for a 1/3 reduction in their purchase price." 

The City Manager submits the above report of the Supervisor of Properties 
to Council for CONSIDERATION. 

RECOMMENDATIO N 

4. 19';' 7 Operating Budget Contingency Reserve, 
Requirement for Additional Funding 

The Director of Finance reports as follows: 

"The 1977 Operating Budget Contingency Reserve has, at this date, an uncommitted 
balance of approximately $'»3,000 for the balance of the current fiscal 
year. This is considered inadequate to meet minimal requirements and it is 
therefore intended to review requirements and make a further forecast of needs, 
for presentation and recommendation to Council in the September budget review, 
to be submitted at the end of October. tt is recommended, however, that in 
the interim, pending submission of the September budget review, an amount of 
$50,000 be transferred from the "Surplus on Revenue" account to Contingency 
Reserve, to bring the uncommitted balance on Contingency Reserve to $93,000 to 
meet minimal unforeseeen needs. 

The Director of Finance recommends that funding of $50,000 be transferred from 
the Surplus on Revenue account to Contingency Reserve." 


The City Manager RBCOyiMENDS that the recommendation of the Director of Finance 
be approved. 


5 . Police Coironunications Centre staffing 
The Chief Constable reports as follows : 
' BACKGROUND ; 

On May 11, 1976, Council authorized funds for training of back-up 
relief operators and hiring of up to ten temporary Communications 
Operators to handle the increased workload due to start-up of the 
new Communications Centre and implementation of the 9-1-1 Emergency 
Number. 

Following a report to Council on 20 August 1976, funds were authorized 
for modifications in the telephone system to separate 9-1-1 calls 
from lower priority report calls and for hiring of temporary replace- 
ment operators to prevent staff shortages due to sickness and holidays. 
Council further authorized retention of four of the original temporary 
operators to permit adequate time for workload measurements under 
long term conditions and requested definition of a required level 
of service. 

Problems with implementation of these telephone modifications by 
B.C. Telephone Co. and problems with microprocessor hardware delayed 
gathering of basic workload information until May 1977. Approval 
was given by the City Manager at the beginning of February 1977 to 
defer the report on staff requirements until April 1977, when 
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STANDING COMMITTEE OF COUNCIL 
ON TRANSPORTATION 
OCTOBER 29. 1970 


A meeting of the Standing Committee of Council on Transportation was 
held in the No. 1 Committee Room on Thursday, October 29, 1970, at 
approximately 9:4-0 a.m. The following members were present: 

PRESENT: Alderman Wilson, Chairman 
His Worship the Mayor 

Aldermen Adams, Bird, Hardwick, Linnell, 
Phillips and Sweeney 


ABSENT ; 


Alderman Broome 
Alderman Calder 
Alderman Rankin 


CLERK: 


D. Scott 


The Minutes of the meeting held May 14, 1970, were adopted. 

Alderman Wilson requested that the Committee consider meeting again 
on Monday, November 2, to deal with other transportation matters 
that are outstanding, however the Committee decided to leave con- 
sideration of this matter until the conclusion of the meeting. 

The following recommendations of the Committee are submitted to 
Council for consideration: 

RECOMMENDATIONS 

1 • Downtown Transit Operations Study 

The Vancouver City Council on February 17, 1970, authorised a joint 
study to be undertaken by the City Engineer's Department and the 
B.C. Hydro and Power Authority, Transportation Division. The 
report entitled "Existing Transit Operations Downtown Vancouver 
1970", and dated October 1970, was before the Committee for con- 
sideration. 

Mr. P.W. Barchard and Mr. W.W. McAulay of the B.C. Hydro and Power 
Authority, Transportation Division, were present to discuss this 
report with the Committee. 

Mr. John W. Hutchison, Parking Engineer, gave a lengthy explanation 
of the report which contained the following recommendations: 

" REC OMMENDAT I ONS 

It is recommended that City Council and B.C. Hydro Trans- 
portation Division adopt the recommendations of this report 
as outlined in summary form below: 

REGULATION AND CONTROL 

(1) That pedestrian heads be installed at a total of 24 
locations (listed in Appendix D). A recent report 
to the Official Traffic Commission recommended the 
installation of pedestrian heads at eight of these 
locations and these eight will be proceeded with at 
a cost of $15,600. The other installations should 
be made as soon as possible, with first priority 
being given to signals on transit routes, the 
estimated cost of this work is $32,000. 
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information would be available on the new equipment. Authority 
was also requested at this time to include funding in the 1977 budget 
to continue the four Communications Operators temporary positions 
to May 1, 1977. During May and June 1977, alternative staffing 
arrangements were tested and the data collected was subsequently 
analyzed . 

This report describes the level of services required to serve the 
public, the results of the staff evaluation and the need for addition- 
al permanent operators. It recommends that the level of service to 
calls be improved by retaining two of the four temporary operators 
on a permanent basis and by utilizing the Centrex operators as 
report takers . 

LEVEL OF SERVICE ♦ 

Two types of telephone calls arrive in the Communications Centre: 
9-1-1, or "Emergency" calls, are handled by one group of operators 
and non-emergency complaint, or "Report" calls, are handled by a 
second group of operators. 

The Police Department attempts to answer all emergency calls on the 
first ring, i.e. within five seconds. Rather than being evenly 
spaced, calls arrive randomly and when they arrive in groups all 
operators may become busy, forcing additional calls to wait in 
excess of one ring. We deem the standard of response considered 
acceptable is to answer 95% of all calls on the first ring, i.e. 
there is 5% chance of a caller having to wait over five seconds. 
Counts indicate there is a 1% chance that a call waits over five 
rings (approximately 25 seconds) . 

The decision of what constitutes an acceptable level of response 
to EMERGENCY calls is a balance between meeting the demand and 
minimi :',ing costs: 

(a) When the level of response dropped to approximately 
90% of calls answered on the first ring, complaints 
of delays in obtaining emergency assistance were 
received from the public by B.C. Telephone Co. 

(b) To improve the level of service so that more than 

95% of calls are answered on the first ring requires 
a significant cost increase. It is estimated that 
improving the level of service so that 98% of calls 
are answered on the first ring would require in 
excess of five additional operators (one per shift) 
or a minimum increase of $75,000 annually. 

A much lower grade of service is provided for the report type 
calls: approximately 77% of these are handled immediately, the 
remaining callers must re-dial. Although this represents an 
improvement over response in the old Communications Centre, some 
additional improvement is required to aid the overall operation 
of the Centre and reduce the number of complaints being received 
from the public. Immediate improvement in response to report 
calls is possible at a significantly lower cost than improving 
Emergency call response by utilizing the present Centrex operators, 
and modifying their job description. 

EVALUATION OF STAFF REQUIREMENTS 

The workload handled by the new Communications Centre was higher 
than anticipated in the original staff estimates and required 
the retention of four temporary operators from August 1976 to 
May 1, 1977. The following factors accounted for this increase: 

(a) Many calls which were not answered or left to 
ring a long time in the old Centre are now 
being answered quickly. Report calls in particu- 
lar were given very poor service. 
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(b) The number of emergency calls received has 
increased by approximately 42%. Although a 
15% increase had been expected due to Fire 
and Ambulance calls on 9-1-1 (actual increase 
12%) , this further increase is due to: 

- increased awareness of the service provided 
by the Police Department developed through 
the Team Policing Program, and 

- a single easily remembered emergency number. 

(c) In February, 1975 Council authorized an increase of 120 
additional Police officers. Due to lengthy training 
programs, the impact of this increase was not felt until 
1975, resulting in a significant increase in the workload 
of the dispatch section at that time. It is explained 
that the Dispatchers and the Telephone Operators 

are employed on an interchangeable basis as the 
work load fluctuation demands. Dispatchers and 
Telephone Operators are identified under the 
general heading of Communication Operators there- 
by allowing this flexibility. 

The telephone changes approved by Council on 20 August 1976 but not 
completed by B.C. Telephone until May 1, 1977, permitted us to 
reduce from four to two temporary operators while maintaining the 
desired level of service (95% of Emergency calls answered on the 
first ring). It was, however, found necessary, in order to 
maintain recommended levels of response, to eliminate vulnera- 
bility to overloads, long term problems of supervision and 
excessive pressure on operators, to continue two of the four 
temporary positions beyond May 1, 1977. 

Subsequently, trials were conducted with fewer than the two temporary 
operators, but this resulted in: 

- an increase in number of calls waiting over one ring, 

- complaints from the public made to B.C. Telephone Co., 

- reduction in the number of Report calls handled, and 

- staff complaints due to pressure and shortened lunch 
and rest periods. 


The two temporary positions have therefore been continued pending 
submission of this report. It is now recommended, for reasons as 
explained in the foregoing, that the two positions be made permanent 
effective May 1, 1977 at an annual cost of approximately $32,000 at 
1977 rates, and that additional funding of approximately ?21,00'D be 
provided in the Police Department 1977 budget to cover the costs 
from May 1 to Dec. 31, 1977, recognizing that a portion of these 
costs have already been incurred to date. 

These two additional positions provide one full time equivalent on 
each of the day and afternoon shifts five days per week. However, 
since the work load is excessive on six days of the week it is 
necessary to provide temporary help relief on the sixth day. It is 
also requested therefore, that additional temporary help be authorized 
to the equivalent of approximately 52 man days per year at an annual 
cost of approximately $6,000 at 1977 rates, and that additional 
funding of $4,000 be provided to cover this cost in the current 
year. 

CENTREX OPERATORS 

The Police and Fire Department Centrex switchboard adjoins the 
Communications Operation room. This switchboard is staffed by two 
operators sixteen hours per day. The second operator acts primarily 
as relief for the first during lunch and coffee breaks and relieves 
the Centre receptionist during her lunch break. 
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Most non-emergency calls are requests for information and since the 
Centrex operators are familiar with Police procedures and experienced 
at providing information to callers and the workload at the switch- 
board is low, it is proposed that the second operator could assist 
with these non-emergency calls when not required for relief purposes. 

RECOMMENDATIONS 

The. Chief Constable recommends: 

A. That two Communications Operator I positions be established on 
a permanent basis effective May 1, 1977 at an annual recurring 
cost of $32,000 at 1977 rates, and that additional funding of 
$21,000 be provided in the Police Department budget to cover 
the cost of these two positions in 1977. 

B. That additional temporary help in the annual amount of $6,000 
at 1977 rates be authorized in the Police Department operating 
budget and that additional funding of $4,000 be provided to cover 
these costs in 1977. 

C. That the Director of Personnel Services be authorized to conduct 
a review of the two positions of Switch Board Operator in the 
Centrex Switch Board to determine the correct classification for 
these positions. 

The Comptroller of Budgets and Research advises that, if this report 
is approved, the source of the additional funding required for 1977 
totalling $25,000, will be Contingency Reserve." ^ 


The City Manager notes that the permanent funding requested above 
is effectively for 2 1/2 operators, a reduction from the 10 extra 
positions authorized in May, 1976, which was reduced to four in 
August, 1976. Any further reduction would have noticeable effects 
on public safety and service to citizens. 

Hence, the City Manager RECOMMENDS that the recommendations of the 
Chief Constable be approved. 
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PROPERTY MATTERS 

RECOMMENDATION 

1. Sale of Property - 

East Side 1400 Block Clark Drive 


The Supe27visor of Properties reports as follows: 


"On July 25th, 1977 offers to purchase City-ovmed Lot 2, except the 
east ten feet, Sub-division A, Block District Lot 26i|A, Plans 

1771, Uh2 and U095 were opened in public. The high offer of $1+3,500.00 
f2?om Amrelco Food Distributors Limited was recommended to Council, and 
the sale was approved by Coxmcil on August 9th, 1977» 

After approval of the sale by Covmcil, the deposit cheque from Amrelco 
Pood Distributors Limited was found to be NSF« All attempts to estab- 
lish communications have been \insuccessful despite letters to the 
Company and to the Company's lawyer. On September 13th a double- 
registered letter was sent to the Company and to the Company's lawyer, 
advising that if the payment was not received by September 20th, this 
office would take the position that the Company did not wish to proceed 
with the sale, and would then report to Council recommending cancellation. 
Neither the Company nor the Solicitor have replied and in view of this 
there appears to be no justification for pursuing the offer from Amrelco 
Food Distributors Limited. 

The second highest bid received on this property /was $l4l,800.00 and the 
bidder has been asked if he wishes to confirm his offer on this site. 
Accordingly he has re-submitted his deposit cheque representing ^'fo of 
his bid. However, he has advised us the funds he had reserved for this 
puirchase were used in the purchase of other property and now requests 
that the sale date of this site be established as December 1st, 1977 
in order to complete his financial arrangements. 

The Supervisor of Properties believes this offer of $1+1,800.00 still 
represents fair market value and the bidder's request to establish 
the sale date as December 1st a reasonable one. 


It is therefore recommended that: 


A . The Resolution of Council of August 9'th recommending the sale 
of this property to Amrelco Pood Distributors Limited be 
rescinded. 

B . The sale of this property be approved to the second hi^est 
bidder as follows: 

Lot 2 except east 10', Sub-division A, Block 155> District Lot 26i+A 
Plans 1771. hli2. and U09^. 

Name Approx.Size Sale Price Terms Conditions 

Zan 33' X 101+' - $1+1,800.00 City Bulkhead Agreement 

P2X)yck terms Lot is above and 

@ ^^'fo below lane level. 

Sale date to be 
December 1, 1977." 


The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Properties be approved. 


319 

2 . Burrard Street Widening: 1917-1945 Burrard Street 


The Supervisor of Properties reports as follows: 

"City Council on October 4, 1977 approved the City Manager's 
report dated September 30, 1977. (Item 1 Properties) rec- 
ommending the following: 

'(a) The expenditure of $146,162.00 for the cost of 
alterations and addition to the building at 
1917-1945 Burrard Street and the awarding of the 
contract to Kennett Contracting Ltd. 

(b) The expenditure of $19,054,00 to pay architect 
and other consulting fees. 

(c) Authority to pay cash compensation to the two 
Lessees and cash compensation to the owners for 
lost rental revenue. These amounts to be sub- 
mitted for City Council approval when work is 
completed. ' 

However, one of the Lessees, Mr. R. W. Hawkins, the owner of 
Humdinger Marine and Outdoor Equipment Incorporated at 1917- 
1935 Burrard Street, through his Solicitor has asked that an 
interim settlement be arranged to take care of his continuing 
financial obligations during the 14 week construction period. 
Unless this is done, this Lessee will not give up possession 
of his premises so that construction can commence immediately. 

Under the circumstances, rather than incur costly construction 
delays, the following interim settlement has been arranged with 
the concurrence of the Director of Legal Services which has 
been -accepted by the Lessee and his Solicitor: 

(a) Payment of the sum of $3,200.00 not later than 
October 31, 1977. 

(b) Payment of $3,200 on November 15, 1977, and a payment 
of $3,200.00 on December 15, 1977 

(c) January 15, 197 8, payment to be on a pro rata basis 
depending upon progress of building construction. 

(d) All adjustments to be made on completion of building 
construction and production of the Lessee's financial 
records . 

Details of the final settlement with this Lessee will be re- 
ported to City Council when all work has been completed, and 
an assessment is made of all compensable items. 

Recommended that an interim settlement on the foregoing basis be 
arranged with Mr. R. W. Hawkins of Humdinger Marine & Outdoor 
Equipment Incorporated at a cost not to exceeu $12,800 ($3,200 X 4) 
chargeable to Account Code 146/5921." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Properties be approved. 
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3 . Anavets Senior Citizens' Housing Society 


The Supervisor of Properties and the Director of Legal Services 
report as follows: 

"On August 29, 1972 Council approved the sale of Lot "D", Block 
109, District Lot 264A, Plan 14682 to Anavets Senior Citizens' 
Housing Society for $26,470.00 on condition that the Society 
grant the City a two-fold 21-year option to repurchase the proper- 
ty if the Society failed to build within two years or if 
at any time during the 21 years the property was no longer 
used for non-profit senior citizens' housing. Anavets had 
trouble getting started on the project and several times 
Council extended the deadline for commencement of construction. 

The Provincial Government now proposes to purchase the property 
from Anavets for $200,750.00 and then grant the Society a 60-year 
ground lease. The lease will require the Society to build the 
senior citizens' housing project within a reasonable time and 
thereafter to maintain the building as senior citizens' housing. 
The windfall to the Society from the sale to the Provincial 
Government is to be applied to construction costs. However, 
the construction will chiefly be financed by a Central Mortgage 
& Housing mortgage of the ground lease. The mortgage will 
allow C.M.H.C. to foreclose at any time if the property is 
not used for senior citizens' housing. 

Because of these new arrangements the Province now asks that 
the City release its present option and in its place take a 
fresh option from the Province subject to the 60-year ground 
lease and the C.M.H.C. mortgage. The fresh option would be 
for 21 years as required by the 1972 Council resolution. 

The difficulty arises since the original Council resolution 
requires that the repurchase price under the option be the 
original sale price, namely $26,470.00. However, the Province 
wants the purchase price under the option to be the price it 
paid the Society for. the land, namely $200,750.00. Meantime 
Anavets have gone ahead and completed the foundations of the 
building and in so doing are out of money and cannot continue 
with construction until the mortgage is arranged. The option 
question must be settled so Anavets can proceed. It is advisable 
that Council consider one of the following courses of action: 

A. Dispense with the option to repurchase altogether. 

B. Retain the option upon the terms outlined herein 
with the repurchase price being either (i) the 
original sale price, or (ii) the price paid by the 
Provincial Government for the land." 

The city Manager notes that the proposed lease from the 
provincial Government to the Society ensures that the building 
is to be maintained for Senior Citizens' housing. 

in view of this, the City Manager RECOMMENDS approval of 
alternative A. 


FOR COUNCIL ACTION SEE PAGE(S) t 
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October 11, 1977 

TO: Vancouver City Council 

SUBJECT: Staffing - Marpole Local Area Planning Program 

CLASSIFICATION: CONSIDERATION 
The Director of Planning reports as follows: 

" BACKGROUND 

The Marpole-Oakridge Area Council made representation to City Council in October 
1975 and subsequently in October 1976 for Neighbourhood Improvement Program and 
Local Area Planning program. They were told in 1975 that they were not eligible 
for N.I. P. because they did not meet the criteria laid down by the senior levels 
of government. 

In October 1976 Council took no action on the Area Council's request for planning 
review because of existing work commitments within the Planning Department. 

Council at its meeting of Ocrober 4, 1977 resolved: 

'THAT the Director of Planning report to the next meeting of Council on a 
comprehensive plan for the Marpole community, the report to include the 
area involved and the cost factors.' 

DESCRIPTION OF AREA 

The Marpole community is basically defined as the area south of 57th comprised 
between Ontario Street and Angus Street extending as far as the Fraser River 
(see Appendix I). 

Marpole is geographically located across the river from Richmond and the Airport. 
This makes it a model point for traffic. Three major arterials - Granville, Oak 
and Cambie - run through the area from north to south feeding onto Oak Street 
Bridge and Arthur Laing Bridge. The Oak Street Bridge is also used by highway 
traffic originating in the southeast part of the Mainland and the United States. 

Industry occupies most of the land south of Marine Drive as well as a few blocks 
on the north side near Hudson Street. One-half of the residents live in the high 
density apartment area and the other half live in the duplex and single family areas. 
Over half the dwelling units in Marpole are rental units. 

The current issues and concerns in Marpole include traffic, the health of retail 
shopping area, appropriate zoning for industrial, the interface between commercial, 
industrial and residential, right-of-way for rail rapid transit, park deficiencies, 
school surplus, changes in family composition and social needs. 

Any action that is taken in respect to providing planning service in Marpole should 
be considered in the context of the following matters. 

Local Area Planning Review . This review is currently before City Council. It is 
a review of past history and procedures with respect to local area planning and 
neighbourhood improvement programs. One of the intentions of the report is to 
stimulate discussion with respect to how planning service can be delivered to 
various communities of Vancouver. 

Neighbourhood Improvement Programs and Council commitments . The Neighbourhood 
Improvement Program legislation has now terminated. The last Neighbourhood Improvement 
Program launched under this legislation was started in 1977 and will terminate before 
1981. The first programs of Cedar Cottage and Kitsilano terminate this year. 

The Federal Government has been reviewing Neighbourhood Improvement Programs and 
exploring alternatives towards providing capital funds to municipalities in the 
future. Although there is no conclusion at this moment in time it would appear that 
new legislation to replace Neighbourhood Improvement Programs will not be enacted. 
This raises very serious questions with respect to the delivery of planning service 
to communities of the City without financial contributions from the Federal and 
Provincial Governments. For instance. Council on July 12 this year designated 
'Hastings-Sunrise' area as a number one priority area for 1978 for receipt of N.I. P. 
or similar funds. 
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Another concern is investment in training and developing personnel expertise that 
will be lost with loss of N.I. P. programs. In excess of two- thirds of the Area 
Planning Division staff is temporary and funded totally or in part by the senior 
levels of government under N.I. P. and R.R.A.P. 

To emphasize the latter point, reference is made to the organization of the Area 
Planning Division which is attached as Appendix II to this report. 

Thosepositions noted with asterisks are terminating at the end of October and the 
position noted as (1) will terminate at the end of December of this year. 

Future Local Area Planning Programs . With reference to Appendix II, a deficiency 
exists within the In-House group to assign appropriate staff to an area of the 
complexity of Marpole. A Planner at the Planner II level is the appropriate 
position. Three such positions exist but one position is occupied by a Planning 
Analyst. 

Another deficiency which exists within the In-House group is a shortage of support 
staff, i.e. Planning Assistants. 

In view of the Departmental Reviews, L.A.P. Review and the other considerations noted 
above, it is concluded that the following alterations should be considered: 

(a) Minimum Level of Service 

As a minimum, the following is proposed: 

(i) A temporary Planning Assistant should be hired and assigned to Marpole. 

(ii) One of the two Planner 11 's in the In-House group should be assigned to 
Marpole. 

Re-assignment of his duties and rescheduling of work within the In-House 
group need to take place to take account of this alteration. Work on 
existing committed items will take longer to complete. 

The above alteration is done on the understanding that Council will be considering, 
after the present reviews, the present and future needs of Area Planning and 
other Divisions of the Planning Department, particularly Hastings-Sunrise Area 
where some comnitment with respect to planning service has been made by City 
Co unci 1 . 

(b) Desirable Level of Service 

The above alterations will provide the basic level of service to carry out Council's 
wish to provide a local area planning program for Marpole. 

In addition to the cost of staff, additional costs of overtime, car allowance, 
normal costs of furniture, equipment, printing, paper, meeting space costs have 
to be added. 

The estimate contained in the proposal to Council re Jericho several weeks ago, 
for a planning program was $42,000. This represents a comparable program to the 
above. 

The above is not the level of service that the Director of Planning would recommend 
for an area with the complexity and need of Marpole. 

Council should consider a higher level of service for Marpole which would include 
a Site Office and a Clerk-Typist. 

A Site Office provides a very important City presence in a coirmunity. Not only 
is it good public relations but it provides a convenience to local people and 
encourages participation in and understanding of the planning processes of the 
City. In addition, it provides a practical need for office space for staff, 
convenience to staff and space for Citizen Advisory Committee evening meetings. 

The Typist is part of a planning team. This person provides the service of 
typist and receptionist. As part of a team this person is knowledgeable and is 
able to deal with basic enquiries and give assistance and direction to the public. 
The Typist intercepts and deals directly with day-to-day cornnon inquiries which are 
normally demanding of a Planner's time assigned to specific areas of the City. 
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The Director of Planning recommends the hiring of temporary Clerk-Typist and 
rental of a Site Office in addition to the minimum service. 

The cost of staffing a Site Office is approximately $58,000 (see Appendix III). 

Timing 

It is difficult to ascertain at this moment in time the length of the program but 
it is estimated to not exceed 18 months in duration. 

COMMENTS OF THE CITY ENGINEER 

'The Engineering Department has to date attempted to deal with the workload generated 
by Local Area Planning and also by Neighbourhood Improvement processes through the 
use of existing staff. This was a trial procedure based on the assumption that the 
number of areas under study at one time would be very limited and that one would be 
completed before another was started. 

Our experience has been that a very considerable involvement of the Engineering 
Department is necessary in both these processes and that this involvement seems to 
continue even after the planning process is completed. For example, there are still 
major street and traffic works to be completed in the West End -- the first Local Area 
Planning process in the City. Similarly, the Kitsilano Local Area Plan resulted in 
requests for street works in the hundreds of thousands of dollars. These have not 
even begun yet. In Mount Pleasant, we are engaged in a two-year program of street 
works of about $1,500,000. Substantial involvement of Engineering Department staff 
is similarly needed in Grandview-Woodland, Fairview Slopes, Cedar Cottage, etc. 

It will not be possible to stretch existing staff to include what we see to be 
substantial staff work in the Marpole area. As with previous L.A.P.'s, we expect 
significant traffic work to be required and probably street works after that. If 
this work is to be undertaken simultaneously with the other L.A.P.'s and N.I.P.'s 
in process, we expect that an additional engineer will be required in the Department 
for a period of several years. In addition, some consulting work may have to be 
undertaken. I estimate the costs of staff and consulting to be in the order of 
$25,000 - $30,000 per year. One problem will be the delay in obtaining such staff. 
There will also be some slowing down of work in other areas of the City until new 
staff is trained. ' 

RECOMMENDATIONS 

The Director of Planning RECOMMENDS: 

1. THAT a Local Area Planning program be initiated in Marpole. 

2. THAT the program include Site Office and has as a target date for completion of 
a plan, 18 months from conmencement. 

3. THAT the Director of Personnel Services be instructed to classify the temporary 
positions of Planning Assistant and Clerk Typist for the Marpole Local Area 
Planning program and submit his recommendations to the City Manager for approval. 

4. THAT auto allowance be approved for the Planning Assistant. 

5. THAT the establishment of a Site Office in the Marpole Local Area Planning Program 
be authorized and that the Supervisor of Properties be instructed to locate 
appropriate office space. 

6. THAT the local area planning program budget for 1978 in the amount of $58,000 as 
outlined in Appendix III be approved in advance of the 1978 operating budget. 

7. THAT the Director of Planning provide progress reports on the program for 
Council information. 

8. THAT Council assign a liaison Alderman for the Marpole Local Area Planning program. 

9. THAT the Director of Planning as part of Annual Review and Work Program for 1978 
report on the initiation of a Local Area Planning program for Hastings-Sunrise." 


Cont'd , , , 
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The City Manager submits that Council has a choice between: 

(A) Approval of the 9 recommendations of the Director of Planning 

plus the authorization to the City Engineer to engage temporary 
staff and consultants in 1978 to the extent of $30,000, - in 
order to launch a full-scale local area planning program, at 
a cost in 1978 of $88,000. 


(B) A more limited Planning program as outlined by the Director of 
Planning under "(a) Minimum Level of Service", thereby approving 
one temporary Planning Assistant and requesting that both 
Planning and Engineering Departments assign regular staff 
members to work in that area, at the cost of delaying some 
other projects. 

This limited program would be slower and would cause other 
delays. It is estimated to cost $42,000 in 1978. 

(C) Postponing the program until funds are available from a 
successor to N.I. P. and until staff can be transferred from 
completed areas. In the meantime. Council might wish to 
reassure residents that no major rezonings would be brought 
forward . 

This would put a freeze on changes in the neighbourhood and 
delay a program with citizen involvement until there are 
funds to implement some of the suggestions arising from the 
program . 

The City Manager submits for Council's CONSIDERATION the choice 
between alternatives "A", "B" and "C". 


COUNCIL ACTION SEE PAGE(S) 
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STANDING COMMITTEE OF COUNCIL 

ON TRANSPORTATION 2 

OCTOBER 29, 1970 

Clause 1 Continued 

(2) That a new signal be installed immediately at the inter- 
section of 

Seymour and Cordova Street 
and that signals be installed at the intersections of 

Pender and Hamilton, and 

Cambie and Cordova 
when the Georgia Viaduct Replacement is completed. Each 
of these signal sets is estimated to cost $6,000. 

(3) That Richards Street from Hastings to Pacific, and Hornby 
from Pacific to Robson Street be made more attractive to 
traffic by introduction of Parking restrictions and new 
lane lining as discussed in the report, with a view to 
providing relief to parallel transit routes. In the 
east/west direction, the North Side of Cordova Street 
should be cleared of parking during the P.M. peak from 
Abbott to Main Street to provide further relief to Hastings 
Street (Cordova North side West of Abbott Street is now 
cleared) . 

(4) That a point duty police officer be assigned to the inter- 
section of Granville and Hastings Street for the P.M. peak 
period. Further point duty officers should be considered 
as a result of the effectiveness of this action and the 
nature of the problems at other intersections in the Down- 
town area. 

(5) That an education campaign be undertaken to advise drivers 
that it is an infraction of the Street and Traffic By-law 
to stop within an intersection. 

(6) That City Council and B.C. Hydro approach the Police 
Commission requesting that the 4:00 P.M. to 6:00 P.M. 
stopping prohibitions on Downtown streets be enforced, 
with violators being fined. (It is noted that violators 
are not now fined for this offence). 

CURB LANE USAGE 

(7) That a combination of mandatory right turns and new stop 
locations be implemented (as discussed in section 4.3.2) 
to effectively control use of the curb lanes on Downtown 
streets. This recommendation is being made in preference 
to a recommendation for exclusive transit lanes, because 
thif? Rtudy demonstrates tViat they have no application in 
Vancouver's Downtown Core. 

STOP LOCATION 

(8) The proposed stop location plan in Figure 10, which deletes 
23 stops and relocates 14 others, be implemented. 

REROUTING 

(9) If recommendation 8 (stop location), is approved, then 
Main and Oak Street routes be relocated to run Eastbound 
on Cordova Street from Seymour Street instead of Eastbound 
on Hastings Street from Seymour, and that additional over- 
head wiring be constructed to permit the Oak Street route 
to return to existing routing along Cambie Street, that 

is overhead wiring should be constructed on Cambie Street 
from Cordova to Hastings. The estimated cost of this 
work is $8,000. 



325 


MANAGER'S REPORT 

September 23, 1977 

TO: Vancouver City Council 

SUBJECT: Former C.P.R. Right-of-Way between Arbutus and 

Chestnut Streets, approximately 300 feet north of 
Cornwall Avenue 

CLASSIFICATION: CONSIDERATION AND RECOMMENDATION 


The Director of Planning reports as follows: 

"An application has been received from Mr. B.H. Kennedy, General 
Manager Operations, Marathon Realty Company Limited requesting 
an amendment to the Zoning and Development By-law No. 3575 
whereby the former C.P.R. Right-of-Way between Arbutus and 
Chestnut Streets, approximately 300 feet north of Cornwall 
Avenue, Lots A-J, D.L. 526, Plan 15855 be rezoned from (RS-1) 
One-Family Dwelling District to (RT-2A) Two-Family Dwelling 
District for Lots A-H and (CD-I) Comprehensive Development 
District for Lots I and J for the purpose of: 

'obtaining a uniformity of use permitting future development 
by comparison to zoning of adjoining lands.' 

SITE DESCRIPTION 

The sites are located along a former C.P.R. Right-of-Way between Arbutus and 
Chestnut Streets north of Cornwall Avenue. (See Appendix A). There are 10 
sites of which eight have a 50 foot frontage and a depth of 100.98 feet for an 
individual site area of 5,049 square feet. These eight lots are located between 
Arbutus and Cypress Streets. The remaining two lots are located on the north side 
of Greer Avenue between Cypress and Chestnut Streets. These two lots have a frontage 
of 50 feet and a depth of 138.7 feet for an individual site area of 6,935 square feet. 
All the lots are zoned (RS-1) One-Family Dwelling District and contain no buildings. 
However, Lot B, which is adjacent to the Billy Bishop Royal Legion, is used for off- 
street parking approved by the Board of Variance in 1953. 

The lands to the north of the lots are zoned (RT-2A) Two-Family Dwelling District 
and are developed mostly with one and two-family dwellings and some conversions. 
The lands to the south of the lots are zoned (RM-3A1) Multiple Dwelling District 
the majority being developed with three-storey apartment buildings with some one 
and two-family dwellings, some conversions and one lot on the west side of 
Laburnum Street with the Billy Bishop Royal Legion. 

The lands to the north and south were rezoned to (RT-2A) Two-Family Dwelling District 
and (RM-3A1) Multiple Dwelling District respectively in the summer of 1976. The 
amending By-Law No. 4196 was enacted on September 9, 1976. (see Appendix A). 

BACKGROUND 

I On June 30, 1975 Marathon Realty Company Limited applied to rezone the former C.P.R. 

I Right-of-Way to (CD-I) Comprehensive Development District. The purpose of the CD-I 
By-Law was to allow construction of three townhouses per lot for Lots A-H and five 
townhouses per lot for Lots I and J. The Director of Planning recommended approval 
subject to compliance with the following conditions prior to enactment of the amending 
By-Law: 

1. That the owner submit a satisfactory undertaking to Council in writing to 
give the City an easement for the sewer and to pay 50% of the total sewer 
construction. 

2. That the owner submit a satisfactory undertaking to Council in writing 
to agree to make arrangements with B.C. Telephone Company to underground 
the B.C. Telephone Company trunk service, at no cost to the City. 

3. That the owner submit a satisfactory undertaking to Council in writing 
to give the City $33,000.00 to be used to pay the City's share of 
undergrounding the B.C. Hydro line on Creelman Avenue. 

4. That the owner submit a satisfactory undertaking to Council in writing 
to give the City $27,000.00 to be used for a neighbourhood project 
which has yet to be agreed upon. 


- 2 - 
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SEWER 

An exhaustive search of City and C.P.R. records has failed to turn up any agreement 
between the C.P.R. and the City covering this sewer installation. Prior to con- 
struction of buildings on the Right-of-Way the sewers must be reconstructed. At 
that time the Law and Engineering Departments had concluded that under the circum- 
stances, the City should enter into an agreement with Marathon Realty to share the | 
cost of the sewer construction on a 50/50 basis, providing that Marathon Realty 
grants the City a permanent easement for the new sewers, (minimum width of 6' | 
alona the north side nf Lots A,R,r and D) . ' 


B.C. HYDRO POLE LINE 

B.C. Hydro presently has a pole line on the CP. R. Right-of-Way which they are 
required to remove to allow for any development. B.C. Hydro had started to 
install a pole line on Creelman Avenue to take the place of the line to be 
removed but stopped when residents on Creelman Avenue protested. To place the 
Creelman Avenue line underground would cost $125,000 (1978 estimate). 

Marathon Realty would pay the City's share (one-third) of the cost of undergrounding 
or $41,666,66 B.C. Hydro has agreed to pay one-third and the remaining one-third 
may be paid by the Provincial Government under the "Power and Telephone Line 
Beautifi cation Fund Act". 

Following a Public Information Meeting held on February 9, 1976 and attended by 
residents of the Kitsilano Point, representatives of Marathon Realty and the 
Planning Department when the form of development and the conditions of approval 
were discussed, Marathon Realty Company Limited, in a letter dated February 12, 
1976, agreed to the conditions. (See Appendix B). 

A Public Hearing was held on May 6, 1976 to consider the application but was 
adjourned due to the confusion as to what the property was zoned and, also, the 
terms of the conditions to be complied with prior to enactment. There was concern 
that the increment in value from (RT-2) (originally reported) to (CD-I) would be 
less than the increment in value from (RS-1) to (CD-I). Variation of the increment 
would principally affect Condition #4 noted above. 

The Director of Planning reported to Council on June 29, 1976 that the lots are 
zoned (RS-1) One-Family Dwelling District and not (RT-2) Two-Family Dwelling 
District as originally reported. Some members of Council felt that in light of 
this new information, the conditions of the rezoning should be renegotiated. 
Council, on June 29, 1976, resolved: 

'That Section A of the report dealing with the Former C.P.R. Right-of-Way 
be referred to the Mayor to establish a Committee of Council to negotiate 
with Marathon Realty with respect to Item 4 (Condition #4) of this report.' 

On September 14, 1976 Marathon Realty withdrew their application to rezone the 
Former C.P.R. Right-of-Way to (CD-I) Comprehensive Development District. 

NEW APPLICATION 

BACKGROUND 

Marathon Realty Company Limited applied to rezone the lots of the former C.P.R. 
Right-of-Way on November 15, 1976 from (RS-1) One-Family Dwelling District to 
(RT-2A) Two-Family Dwelling District for the lots A - H inclusive and to (RM-3A1) 

Multiple Dwelling District for lots I and J. Consideration of a report recommend- 
ing approval of the proposed rezonings subject to conditions was deferred by City 
Council on March 10, 1977 at the request of the applicant. Following several 
meetings with the applicants, Marathon Realty Company Limited amended their 
application on August 10, 1977 to request (CD-I) Comprehensive Development Dis- 
trict in lieu of the proposed (RM-3A1) Multiple Dwelling District for Lots I and 
J. 

PROPOSED DEVELOPMENT 

No drawings were submitted regarding the proposed development on Lots A - H for 
which a rezoning to (RT-2A) Two-Family Dwelling District is requested. 

The applicant submitted a set of drawings with the application for the proposed 
rezoning of Lots I and J to (CD-I) Comprehensive Development District. These 
drawings, stamped "Received, City Planning Department, August 22, 1977" indicate 
a proposed 5 unit townhouse development on each of the two lots. 
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CALCULATIONS (Proposed Development for Lots I and J only) 

Site Area: 6,935 square feet per lot 

Gross floor area: 8,583 square feet (including cellars) per lot 

Floor space ratio: 1.24 per lot 

Number of units: 5 townhouse units per lot, each having approxi- 

mately 1450 square feet of floor area, 1 bed- 
room and 2 dens (with option of converting 1 
den to additional bedroom). 

Site coverage: 65% 

Density: 32 dwelling units per acre 

Height; 24 feet, 2h storeys 

Parking: 5 off-street parking spaces (1 space per dwelling 

unit) on grade. 

URBAN DESIGN PANEL 

The Urban Design Panel considered the proposed rezoning and form of development 
for Lots I and J on September 11, 1975 after having previously considered the 
proposed development on Lots A-H inclusive to the west. The proposed development 
for Lots I and J was submitted by the applicant as "type C", types "A" and "B" 
referring to development then being proposed for Lots A-H. At their meeting of 
September 11, 1975, the Urban Design Panel commented as follows: 

'The Panel had earlier seen and approved types A and B but not type C 
of the townhouse clusters. 

Although not as attractive a design as A or B, the Panel finds C cluster 
design better than average. 

RECOMMENDATION: That the Director of Planning approve the design of the 
C type townhouse cluster as well as the previously 
recommended A and B cluster designs.' 

ANALYSIS : 

The Planning Department supports the proposed rezoning of Lots A-H inclusive to 
(RT-2A) Two-Family Dwelling District as it is consistent with the zoning on ad- 
joining properties to the north. Under the (RT-2A) Two-Family Dwelling District 
the eight lots of 5,049 square feet each may be developed, as a conditional use, 
with townhouses or apartments not to exceed a floor space ratio of 0.75, a height 
of 2*5 storeys nor 35 feet and must provide a minimum of two dwelling units with 
two or more bedrooms. The number of dwelling units per lot shall not exceed four. 

The Planning Department also supports the proposed rezoning of Lots I and J to 
(CD-I) Comprehensive Development District. The proposed form of development is 
identfCai to that supported by the Department under the previous rezoning appli- 
cation. The proposed townhouse developments at floor space ratios of 1.24 exceed 
the maximum floor space ratio of 1.00 for townhouses which may be approved as a 
conditional use under (RM-3A1) Multiple Dwelling District but are below the maxi- 
mum floor space ratio of 1.45 for an apartment development which may also be 
approved under (RM-3A1) as a conditional use. 

The appropriate (CD-I) Comprehensive Development District By-law permitting the 
proposed form of development would produce a logical transition between the ad- 
joining zones to the north and south. 

The application for both the requested (RT-2A) Two-Family Dwelling District and 
(CD-I) Comprehensive Development District is also in keeping with the Kitsilano 
Point Plan which was approved by Council on August 12, 1975, specifically Policy 
10: 

'#10. When developed, the Right-of-Way should be used for some form 
of housing. ' 
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The Kitsilano Citizens' Planning Committee considered the rezoning application on 
December 8, 1976. The application at that time was requesting (RT-2A) Two-Family 
Dwelling District and (RM-3A1) Multiple Dwelling District- zoning. The Committee 
supported the application but felt the potential benefits to the applicant are the 
same as with the previous application requesting (CD-I) Comprehensive Development 
District for all 10 lots. This previous application was also endorsed by the 
Kitsilano Citizens' Planning Committee. The problem of undergrounding the Hydro 
wires is quite important as Kitsilano Point has been identified by City Council as 
a "public amenity area" on the basis of the intimate relationship between the 
regional recreation facilities and the residential area, as contained in the 
Kitsilano Point Plan approved by Council on August 12, 1975. It was therefore 
recommended: 

'That the rezoning be approved with the condition that fair compensation 
be given to the community for the potential loss of amenity which will 
result from development of this site.' 

Following discussions with the applicant, Marathon Realty Company Limited is not 
prepared to accept condition 4 but has agreed to comply with conditions 1, 2 and 
3 (listed on page 1) pertaining to relocation and undergrounding of the siewer, 
hydro lines and television cable subject to some revisions. Attached as Appendix 
C to this report is a copy of the letter received to this effect. Subsequent 
discussions with the City Engineer and the applicant indicate that sewer reloca- 
tion would affect not only Lots A and B but also Lots C and D at a current esti- 
mated completion cost of $75,000.00 (1977 estimate). Discussion with the appli- 
cant has also concluded that the four month completion proposed by the applicant 
be deleted provided that Marathon Realty Company Limited be given assurance that 
utility relocation and undergrounding be completed expediently. 

In considering rezoning and development of a portion of what was previously a rail- 
way right-of-way, consideration should also be given to adjoining railway right-of- 
way which may no longer be appropriate for this use as a consequence of the proposed 
development. A report outlining a number of concerns related to the remaining C.P.R. 
Right-of-Way in Kitsilano Point will be submitted shortly for Council's consideration. 

RECOMMENDATION: The Director of Planning recommends the following: 

1. That the application to rezone Lots A-H inclusive to (RT-2A) Two-Family 
Dwelling District and Lots I and J to (CD-I) Comprehensive Development 
District be approved with the (CD-I) By-law restricting the development 
as follows: 

USES: Townhouses (not to exceed 5 dwelling units on 

each of Lots I and J, D.L. 526, Plan 15855); 
Customarily ancillary uses. 

FLOOR SPACE RATIO: not to exceed 1.25 on each of Lots I and J, 

D.L. 526, Plan 15855. 

In computing the floor space ratio, all floors, whether earth or other- 
wise (with ceilings more than 4 feet in height) of all buildings shall 

be included, both above and below ground (measured to the extreme outer 
limits of the buildings) except parking areas, the floor space of which 
is at or below the highest point of the finished grade around the build- 
ing. For the purposes of this section the gross cross-sectional areas 
of stairways, fire escapes, elevator shafts, chimneys and any other 
services which, in the opinion of the Director of Planning, are similar 
to the foregoing, shall be included as floor area at each floor at which 
they are located; balconies, canopies, sundecks and any other appurten- 
ances which, in the opinion of the Director of Planning are similar to 
the foregoing, may be excluded from floor area measurement provided the 
total floor area of all such excluded items does not exceed 8 per cent 
of the permitted floor area. Patios and roof gardens also may be ex- 
cluded from floor area measurement provided that any sunroofs or walls 
forming part thereof are approved by the Director of Planning. 


HEIGHT: 


Not to exceed three storeys plus cellar nor 
30 feet. 


OFF-STREET PARKING: A minimum of 1 space per dwelling unit shall be pro- 
vided and maintained in accordance with Section 12 
of Zoning and Development By-law No. 3575. 


contra , . 
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And subject to the following: 

A. That the detailed scheme of development in a Development Permit 
Application be first approved by the Director of Planning follow- 
ing advice from the Urban Design Panel, having due regard to the 
overall design, provision and maintenance of landscaping, 
vehicular ingress and egress, off-street parking, garbage collec- 
tion and provision of useable outdoor space. 

B. The form of development is not to be materially different from 
the plans prepared by Zoltan S. Kiss, Architect, dated June 19, 
1975, and stamped "Recef«ed, City Planning Department, August 
22, 1977". 

2. That the application be referred direct to a Public Hearing only after the 
following conditions have been satisfied. 

(i) That the owner submit a satisfactory undertaking to Council in 
writing to give the City an easement for the sewer (along north 
side of Lots A, B, C and D with a minimum width of 6' ) and to 
pay 50% of the total sewer construction, this construction to be 
undertaken by the City of Vancouver and completed within 60 days 
of submission of an undertaking approved by City Council. 

(ii) That the owner submit a satisfactory undertaking to Council in 
writing to agree to make arrangements with B.C. Telephone 
Company to underground the B.C. Telephone Company trunk service, 
at no cost to the City. 

(iii) That the owner submit a satisfactory undertaking to Council in 
writing to pay to the City a sum equal to the City's one-third 
share of undergrounding the B.C. Hydro Line on Creelman Avenue 
subject to the project being approved under the "Power and 
Telephone Line Beautification Fund Act." 

3. That when the amending By-law is enacted. City Council resolve to undertake 
the undergrounding of the B.C. Hydro Line on Creelman Avenue from Chestnut 
Street to Arbutus Street subject to acceptance of the project by the 
Province under the "Power and Telephone Line Beautification Fund Act." 

NOTE : In considering the former rezoning application. Council will recall 
that a fourth condition established at that time required Marathon 

Realty Company Limited to give the City $27,000.00 to be used 
for a neighbourhood project on Kitsilano Point. Following the 
discovery that the rezoning proposed at that time was rezoning 
lands presently zones (RS-1) One-Family Dwelling District and 
not (RT-2) Two-Family Dwelling District, Council established a 
Committee of Council to negotiate an appropriate sum with 
Marathon Realty. Subsequent to this, Marathon Realty Company 
withdrew their application. 


For Council information, the Supervisor of Property and Insurance has 
estimated that the increment in market value for the 10 lots collec- 
tively would be as noted below for the various rezoning application. 

ESTIMATED 

REZONING APPLICATION INCREMENT IN VALUE 

ORIGINAL APPLICATION: FROM RT-2 TO CD-I $263,750.00 (Feb. 1977) 

AMENDED APPLICATION: FROM RS-1 TO CD-I * $488,750.00 (Feb. 1977) 

(withdrawn September 14, 1976) 
CURRENT APPLICATION: FROM RS-1 TO RT-2A 

AND CD-I * $328,750.00 (Aug. 1977) 


* NOTE : These estimates are based upon estimated market value of 
$505,000.00 for the 10 lots under the current RS-1 zoning. 


The Director of Planning believes it inappropriate to recommend that Marathon 
Realty Company Limited pay a dollar sum to the City as a condition of rezoning- 
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The City Manager supports recoitimendations 2 (i) , (ii) , and (iii) of 
the Director of Planning, but submits for Council's CONSIDERATION a 
possible amendment to these recommendations by adding a fourth 
condition: 

(iv) That the owner submit a satisfactory undertaking to Council 
in writing to give the City $27,000.00 to be used for a 
neighbourhood project which has yet to be agreed upon. 

This had been the position of the previous Council when dealing with an applica- 
tion that had been assumed to be fron Rr2 to CDl. The present application, fran 
RSI to Rr-2A and CDl, realizes similar gains in land value. 

The history of this condition was as follows. Originally it had been suggested 
that one of the ten lots be dedicated for cotinunity use vMch is not an unocnrnon 
requirement in a development. When the ccmmunity realized that a consequence 
of the development was a string of poles on Creelman Street, they expressed the 
view that the undergrounding of the wires is a higher priority. Hence, it was 
suggested that instead of contributing the lot, the developer be asked to pay 
the City's share of the undergrounding, and that this be taken out of the 
value of the lot. Hence, the developer was to proceed to develop all lots and 
dedicate the difference between the value of the lot and the undergrounding 
contribution towards sowb contiunity project. 

In view of the discussions in the ootinunity and the previous Council position, 
the City Manager wishes to bring the matter of adding condition (iv) to 
Council for CONSIDERATION, noting, however, that the Director of Planning 
regards such a condition as "inappropriate" and that Marathon may find it 
unacceptable. 

Once Council has considered whether or not to make this amendment, 
the City Manager RECOMMENDS approval of recommendations 2 (i) , (ii) , 
and (iii) of the Director of Planning. The City Manager further 
RECOMMENDS that, subject to the applicant complying with these 
conditions, the remainder of the report be received and the whole 
matter referred direct to a Public Hearing. 
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MANAGER'S REPORT 

October 13, 1977 

TO: VANCOUVER CITY COUNCIL 

SUBJECT: Victory Hotel Renovations 

CLASSIFICATION: Information and Recommendation 

The Director of Permits and Licenses reports as follows: 

"This report is to be read in conjunction with the accompanying separate 
report on the management and lease of the Victory Hotel. 

The St. James Social Services Society has received approval of funding 
for the renovation work to the Victory Hotel as follows: 

(1) Canada Manpower - $99,918 Canada Works Grant for labour costs only. 

(2) C.M.H.C. - $55,000 R.R.A.P. for general contract costs. This funding 
has been reserved by C.M.H.C. pending final application and approval. 
$27,500 is forgiven as a grant and $27,500 must be repaid by the 
Society over the term of the lease. 

The Canada Manpower program was based on a starting date of July 4, 1977. 
and the Society therefore began the alterations on that date. The Society was 
advised by the City Architect and subsequently by the City Building Inspector that 
the work should not continue until necessary building and related permits were 
obtained. This advice was not heeded, therefore a Stop Work Order was issued 
on September 6, 1977 to be in effect until the necessary permits were obtained. 
In order to obtain these permits it was necessary for the Society to retain the 
services of an architect and structural engineer for preparation of drawings 
and a structural analysis of the building for seismic requirements. The 
architects have proceeded with the work on the assurance from the Society that 
the fees will be paid. The structural analysis has indicated that structural 
upgrading is necessary to comply with seismic requirements. 

The architects have completed the drawings and a building permit is soon to 
be issued, subject to the architects supplying additional information. One of 
the requirements is that the commercial main floor must remain unused until 
certain fire separation and structural upgrading is carried out. 

The architect and structural engineer, although retained by the St. James 
Society are providing a service to the City for the necessary structural analysis, 
design and future inspection service. It is therefore recommended that the City 
share equally in the architect and engineering fee of approximately $6,000. 

It is difficult to establish an accurate estimate of the work since the 
costs will be directly affected by the productivity and skill of the workers 
employed by the Society and the value of donations and/or reduced material 
prices and sub-trade labour that the Society may receive. However we estimate 
that the Canada Works Grant of $99,918 will cover the labour costs of the 
renovations, but that the probable costs for the other elements of the work 
will exceed the R.R.A.P. funds available, as shown below: 

Society shared cost of architect/engineer fees $ 3,000 


Building Materials 35,500 

Plumbing Sub-trade 18,200 

Electrical Sub-trade 13,900 

Heating Sub-trade 6.500 

Total $77,100 

R.R.A.P. Funds available 55.000 

Possible Overrun $22.100 


The Society has stated that it will meet its obligations to cover any over- 
run, therefore this estimate is given for Council's information only. 
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Not included in the estimate shown above are additional costs arising 
from the term of the lease. Similar to other leases in force under City- 
owned buildings, it is the City's responsibility for costs incurred for 
structural repairs and major maintenance Items of the building exterior 
such as exterior wall, roof or foundation repairs. Estimated labour and 
material costs to the City for immediate structural and exterior repair 
are as follows: 

Labour Material 

1) Remove existing stucco and install 

new lath and stucco $2,500 $ 600 

2) Structural repair to seismic requirements 
includes replacement of loose stone 
exterior window sills, installation of 
footings and stiffening walls to main 
floor, upgrading existing structural 

brick mortar joints to main floor 3,600 1,900 

3) Allowance for replacement of suspect 
rotted structural timbers 


Shared cost of architect/engineer 
fee 

Total cost to the City 


$6,100 


500 
$3,000 

$3.000 
$6,000 


The St. James Society has agreed that if the City supplies the materials, the 
Society will supply the labour for the work. 

The Director of Finance advises that if Council approves the recommendations 
of this report funds will be made available from the 1977 Supplementary Capital. 

It is recommended that Council: 

A. Approve the appropriation of $6,000 for structural and exterior repairs 
including a 50% share of the architect/engineer fees. Source of funds 
to be 1977 Supplementary Capital Budget. 

B. Authorize the City Architect to administer the funds of $6,000 based on 
cost invoices approved by the project architect and engineer." 

The City Manager REXDQMMEINDS the foregoing report of the Director of Permits 
and Licenses be approved. 


FOR COUNCIL ACTION SEE PAGE(S) 
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MANAGER'S REPORT 


DATE 


October 14, 1977 


TO: 

SUBJECT 


VANCOUVER CITY COUNCIL 


Victory Hotel: Lease arrangements including management of the 
hotel 

CLASSIFICATION: INFORMATION AND RECOMMENDATION 


The Supervisor of Properties, Director of Social Planning and 
Director of Legal Services report as follows: 

"On August 23rd, 1977, Council approved a lease of the Victory 
Hotel to the St. James Social Service Society upon the following 
terms : 


15 years from August 1, 1977 
$1.00 per year 

Lessee to be responsible for the 
payment of same. 

To be carried out at the expense 
of St. James Social Service Society 

To be satisfactory to the Director 
of Legal Services and to be similar 
to the lease between the City and 
St. James Social Service Society 
for 333 Powell Street. 


It is noted that the lease to St, James Social Service 
Society is deemed to include the commercial space on the 
lower floor embracing three premises; namely, 377, 379, 
and 381 Powell Street. ' 


' Term : 
Rental : 
Utilities : 

Renovations : 

Agreement : 


Upon approving the lease Council also required that the lease 
contained "an appropriate management agreement with the City" 
and also directed that "the Community Services Committee 
consider with all parties concerned the matter of renovations 
to, and management of, the Victory Hotel, and report back to 
Council" . 

As required, this is to report back on the matter of the lease 
and the management of the Victory Hotel by the Society, The 
report also recommends that some of the lease terms be other 
than as earlier approved by Council, The question of renovations 
is the subject of a companion report by the City Architect, 

A summary of the proposed lease terms, including the proposals 
made in this report, is attached. 

The City Architect's report on renovations discloses that cost 
over-runs are anticipated, Such being the case, the Society 
would be wise to borrow the maximum possible amount from C.M.H.C. 
The loan is to be secured by the Society mortgaging the lease 
to C.M.H.C. C.M.H,C, will only lend the meiximum amount if the 
lease is 20 years plus an additional 3 years making in all 23 
years rather than the 15 years approved earlier, A 23-year lease 
term is advisable for this reason. 


The City will be responsible for structural repairs and major exte- 
rior maintenance & repairs and the Society will be responsible 
for all other repairs and maintenance. The revenue-expenditure 
projections for the Society's operation of the building show 
that no more than $2,400.00 per year can be budgeted for repairs 
to the building (apart from the initial renovation project) , 
The Director of Social Planning proposes that, subsequent to 
completion of the renovation project, the City reimburse the 
Society for the excess if in any fiscal year the Society's 
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cost of repairs exceeds $2,400.00. The $2,400.00 ceiling is 
to be geared to inflation and so will be in terms of 1977 
dollars as calculated by the Director of Finance but in each 
case the payment of any such excess must first be approved by 
Council . 

However, the Director of Finance is not in agreement with the 
proposal made by the Director of Social Planning to reimburse 
the Society when repairs exceed $2,400.00. The Director of 
Finance recommends that when repair over-runs become excessive 
the Society be obliged to seek a grant from Council in the 
normal fashion and notes that the proposal of the Director 
of Social Planning calls for Council approval in each case. 

It falls to the Supervisor of Properties to oversee the premises 
and if necessary report to Council on the matters of management, 
operation and maintenance of the building. Many facets of 
administration and sanitation within the building are governed 
by the Lodging House By-law which is administered chiefly by 
the Medical Health Officer. Accordingly, the lease stresses 
that the Lodging House By-law is to be strictly and faithfully 
adhered to. In addition, the Supervisor of Properties in 
consultation with the Medical Health Officer and the Society 
may formulate rules and regulations concerning the management 
and cleanliness of the premises. 

The Supervisor of Properties may report to Council if he receives 
a report from the Medical Health Officer concerning any offence 
against the Lodging House By-law, or if the Society is in breach 
of any of the rules and regulations set down concerning manage- 
ment or cleanliness. If Council is of the opinion that the 
Society's management is unsatisfactory Council may either 
terminate the lease upon three to six months' notice or require 
that the lease be assigned to a third party of Council's choosing. 

The Executive Director of St. James Social Service Society concurs 
in the lease terms as described in this report. 

In accordance with the above, the Supervisor of Properties, the 
Director of Social Planning and the Director of Legal Services 
recommend that, subject to the incorporation of any Council 
recommendations flowing from the City Architect's report on 
renovations to the hotel, the lease of the Victory Hotel to 
the St. James Social Service Society: 

(A) be for a term of 23 years rather than 15 years; 

(B) provide that subsequent to completion of the renovation 
project, the City reimburse the Society if in its fiscal 
year the Society's repair costs exceed $2,400,00, the 
$2,400.00 ceiling to be reckoned in terms of the value 

of the 1977 Canadian dollar as calculated by the Director 
of Finance provided that in each case the payment of such 
excess is first to be approved by Council; 

(G) provide that if Council is of the opinion that the 

Society's management of the Victory Hotel is unsatis- 
factory then it may either terminate the lease upon 
three to six months' notice or require that the lease 
be assigned to a third party designated by Council." 


The City Manager RECOMMENDS that the foregoing report of the 
Supervisor of Properties, the Director of Social Planning and 
the Director of Legal Services be approved. 
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STANDING COMMITTEE OF COUNCIL 

ON TRANSPORTATION 3 

OCTOBER 29, 1970 

Clause 1 Continued 

SCHEDULE ADHERENCE AND SUPERVISION 

(10) That all schedule deviations be recorded. Where buses 
are ahead of schedule or are two or more minutes behind 
schedule the reasons for such deviations should be 
recorded. This data would be collected at four points 
where transit vehicles approach the congested area of 
Downtown and be used as described in Section 4.6. 

GRANVILLE/HASTINGS STREETS 

(11) That a five-lane operation with three lanes southbound 
and two lanes northbound be introduced on Granville 
Street between Pender and Robson Streets. That parking 
be prohibited from 7:00 A.M. to 6:00 P.M. commencing with 
the introduction of this year's Christmas Regulations. 
That the normal stopping prohibitions now in existence 
continue to apply during the P.M. peak period. 

(12) That if the 3/2 split on Granville Street proves to be 
operationally acceptable from a traffic and transit point 
of view, then a 3/2 split, five-lane operation should be 
introduced on Hastings Street in January 1971. In this 
case three lanes would be assigned to the eastbound 
direction and two lanes to the westbound direction between 
Granville Street and Carrall Street. On Hastings Street, 
curb use restrictions similar to those proposed for Gran- 
ville Street would apply. 

(13) That a passing wire be constructed on Granville Street 
from Pender Street, Northbound through the Granville/ 
Hastings intersection to by-pass those buses turning 
right. The estimated cost of this work is $2,500. 

CONTINUING REVIEW 

(14) That in view of the high priority which must be given to 
transit vehicles in the Downtown area, and in view of the 
need to continually review transit operations, a minimum 
of one additional staff member be authorized in each of 
the B.C. Hydro Transportation Division and in the City 
Engineering Department. In each case a suitably qualified 
person should be appointed at a level to be determined by 
the personnel officers of the organizations concerned to 
undertake the work necessary to ensure continuous review 
and improvement of transit operations. 

(15) That a study of alternative signal arrangements to deter- 
mine how transit operation might be improved, be undertaken 
for the Downtown area if additional staff can be made 
available. (This study should be undertaken by the staff 
members whose appointment is recommended in Recommendation 
14 above, and discussed in Section 4.9)." 

The Committee dealt with the foregoing recommendations seriatum as 
follows and in the sequence of importance as outlined in a submission 
from the Assistant City Engineer, Traffic and Transportation, under 
date of October 27, 1970. 

(a) Recommended that recommendation (11) (Special five-lane arrange- 
ment on Granville) be approved and the necessary traffic signing 
and road marking be carried out as part of the normal traffic 
operational work. 


MANAGER'S REPORT 


October 13, 


1977 


TO: 


VANCOUVER CITY COUNCIL 


SUBJECT: 


B'nai B ' rith Foundation - 
North West Corner of Bute 


Purchase of City Land, 
and Haro Streets 


CLASSIFICATION: RECOMMENDATION 


The Supervisor of Properties reports as follows: 

"City Council on June 28, 1977, in part approved an extension to 
December 31, 1977, of the time open to B'nai B'rith Foundation 
to accept the City's offer to sell Lots 23 to 26, Block 32, 
District Lot 18 5, situated at the north west corner of Bute and 
Haro Streets, under the same terms and conditions that were 
originally approved by Council on August 12th, 1975. (Appendix 


By letter dated October 3, 1977, to the Mayor and City Council, 
the Project Coordinator on behalf of the Foundation states that 
the B'nai B'rith Foundation and the Nether land's Association have 
mutually agreed to a procedure for joint management of the 
Geriatric Centre. The Agreement spells out the formation of a 
non-profit organization composed of an equal number of members 
from both organizations under the name of the "Haro Park Centre 
Society. " 

Due to the International structure of the B'nai B'rith Foundation 
their organizational structure requires that they purchase the 
property from the City, then lease it to themselves and the 
Netherland's Association. They request the permission of City 
Council to do so. Central Mortgage and Housing Corporation as 
a condition of providing financing has also requested the 
Foundation to obtain City Council approval prior to the funding 
being completed. 

As a condition of the sale is for the City to retain an option 
to re-purchase the property at the net sale price, it appears 
that the City is sufficiently protected, and the lease can be 
recommended . 

In view of the foregoing, it is recommended that the offer to 
sell Lots 23 to 26, Block 32, District Lot 185, remain open to 
the B'nai B'rith Foundation in accordance with the Resolution 
of Council of June 28th, 1977, and further, that City Council 
approve the leasing of the land by the B'nai B'rith Foundation 
to the registered non-profit organization known as the "HARO 
PARK CENTRE SOCIETY" subject to a covenant being place on the 
title that will ensure the development and continued use of the 
land for the purposes for which it is to be sold, the transaction 
being in a manner satisfactory to the Director of Legal Services. 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Properties be approved. 


A. ) 



MANAGER'S REPORT 


October 14, 1977 


TO: VANCOUVER CITY COUNCIL 

SUBJECT: DEVELOPMENT OF CITY-OWNED PROPERTY AT THE 

NORTH-EAST CORNER OF DUNSMUIR AND RICHARDS STREET 

CLASSIFICATION: RECOMMENDATION 


The Director of Finance, the Supervisor of Properties, the City 
Engineer, the Director of Planning and the Director of Legal 
Services report as follows: 


" PURPOSE 


The purpose of this report is to: 

(A) Recommend that Council authorize the signing of a 
memorandum of agreement with B.C. Hydro to allow for 
the joint development of City property in Block 35 
(see sketch) for an urban open space or park, a parking 
garage and a sub-station. 

(B) Recoiranend employment of a Consultant to assist 
the Director of Planning and the City Engineer 

in developing an overall concept for the project. 


(C) Inform Council that no funds are presently available or have 
been designated for the cost of actual implementation of the 
open space development and that funds will be required in 
the future in order to proceed with the open space development. 
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JA£XGROUND 

On March 29, 1977, City Council approved the following 
recommendations which were contained in the City Manager's report 
of March 25, 1977, regarding the combined development by the City 
dnd U.C. Hydro of City-owned Lots 24 - 32, Block 35, District 
Lot 541. 

1. That Council approve the resolution of the 
Property Endowment Fund Board, in 
principle regarding the proposals for 
development as outlined in this report; 

2. That Council authorize the Supervisor of 
Properties to complete negotiations with B.C. 
Hydro and Power Authority in order to make 
arrangements for combined use of the site, 
keeping in mind the Engineering Department and 
Planning Department requirements. 

All of the foregoing to be subject to further joint reports from the 
City Engineer, Director of Planning and Supervisor of Properties concerning 
underground rental, design of sub-station and participatory arrangements 
concerning access from the street, installation of underground parking 
area, design of open space, etc. All of these matters to be subject to 
final agreement between City Council and B.C. Hydro." 


B.C. Hydro wish to commence planning and detailed design without delay 
and the necessary Engineering, Planning and Consulting fees require 
a substantial financial commitment. They have therefore requested that 
a Memorandum of Understanding be executed as an interim agreement 
by both parties as soon as possible. This agreement will allow both 
parties to proceed with detailed planning of the proposed development 
and facilitate conclusion of negotiations and execution of a lease. 

The design of such multi -function facility will be complex. 
However, youroffi cial s believe that a joint effort between B.C. Hydro 
and the various City Departments will make it possible to achieve all 
the City and B.C. Hydro objectives for this development. 


MEMORANDUM OF AGREEMENT 

This memorandum outlines the broad areas of agreement; provides a 
basis for lease negotiation; states obligations and responsibilities of 
each party and provides for the setting up of a practical joint 
technical cotmiittee to co-ordinate the planning and implementation 
of the project. There is recognition in the memorandum of time 
concerns, particularly for B.C. Hydro regarding the sub-station. 

The signing of this memorandum will allow the B.C. Hydro and the City 
to establish the general planning policies and prepare detailed designs 
for the joint project without further delay. Some financial details 
of the required lease cannot be resolved between parties until the 
designs have been completed. 

The B.C. Hydro have advised that it is not possible for the , 
Hydro authority to legally coiranit the authority to apply 
to the City for a Development Permit. However B.C. Hydro's 
Senior Project Engineer has verbally stated that notwithstanding 
the legal situation it is the intention of B.C. Hydro to 
apply or have their representative apply for and follow the 
Development Permit Application procedures. 

JOINT DEVELOPMENT OF THE SITE 

A co-operative design effort involving City and B.C. Hydro representatives 
and incorporating all major objectives of both parties will permit 
development of a significant open space, a parking garage, and a B.C. 
Hydro sub-station. If any major constraints to the successful development 
of any single component are incurred during the design stage, the matter 
of concern and probable implications would be reported to Council. 


continued • * • • 
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Current negotiations provide that: 

(a) The construction of the sub-station and the City parking 
garage will be carried out on City-owned land, and other 
adjacent property as may be owned or used by B.C. Hydro; 
some sub-surface encroachment onto City streets and lanes 
may be required. Construction funds for the parking garage 
will also be provided by B.C. Hydro as a proportional pre- 
payment of the rent for the sub-station lease. 

(b) The City will design, pay for and construct the open space. 
No design has yet been developed and in consequence no 
preliminary cost estimates have been determined. 

DEVELOPMENT FUNDS 

Funding is required immediately to: 

A. Develop design concepts and preliminary cost estimates, and 
apply for a Development Permit. 

- Funds needed now - $24,000 

These are available from the non-committed 
balance remaining in the Downtown Improvement 
Reserve. 

Funding will be required in the future to: 

B. Develop working drawings and final development cost estimates 

- Funds may be needed in 1978. Amount cannot 
be determined until final design chosen and 
preliminary cost estimates known. 

C. Construction and Development of the Urban open space 

- Funding will be needed for construction and 
development costs. Timing will depend upon 
completion of sub-station and construction 
scheduling of parking garage. Need anticipated 
for 1980. 


DESIGN CONSULTANT 

The Director of Planning, in consultation with the City Engineer, will 
be responsible for: 

(i) Developing appropriate design guidelines for the 
whole development - for use both by the City and 
B.C. Hydro. 

(ii) Preparing and submitting to Council for decision, 
concepts, with preliminary cost estimates, for the 
design of the urban open space. 

(iii) Preparing a "Character Area" policy and area guidelines 
for the development of the area around the urban open 
space. 

To assist the Director of Planning in preparing design concepts with 
preliminary cost estimates; the use of a Consultant is recommended. 
Funding would be provided from the balance of non-committed funds 
remaining in the Downtown Improvement Reserve (Current balance 
being $24,000) 

RECOMMENDATIONS 

It is recatmended That: 

A, Council approve the attached Memorandum of 

Understanding as an interim agreement between the 
City and B.C. Hydro, and authorise the Director 
of Legal Services to execute the document on behalf 
of the City. 


339 


« 4 - 


B. 
C. 


The Director of Finance report back to Council on funding 
alternatives for the construction of the urban open space. 

The City Manager be authorized to approve the appointment of 

a Design Consultant on recommendation of, 

and 'to assrist the Director of Planning and City 

Engir.eer; and provide for payment of permit fees - all 

at a cost not exceeding $24,000 with the funds being 

provided from the non-committed balance of the Downtown 

Improvement Reserve. " 


Manager RECOMMENDS that the foregoing recommendations of the 
of Finance, the Supervisor of Properties, the City Engineer, 
;tor of Planning, and the Director of Legal Services be approved. 


FOR COUMCIL ACTION SEE PAGE(S) .d..L 
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REPORT TO COUNCIL 

JOINT MEETING 
OF 

STANDING COMMITTEE ON PLANNING AND DEVELOPMENT 

AND 

STANDING COMMITTEE ON COMMUNITY SERVICES 


September 29, 1977 


A Joint Meeting of the Standing Committees of Council on 
Planning and Development and Community Services was held on Thursday, 
September 29, 1977, at 12:30 p.m. in the No. 1 Committee Room, 
third floor. City Hall. 

PRESENT: 


ABSENT: 

CLERK TO THE 
COMMITTEE: 

RECOMMENDATION ; 

1 . City Demolition Policy 

The Committees considered a report of the City Manager dated 
August 24, 1977, (copy circulated) and the "Demolition Report - 
August 24th, 1977" (on file in the City Clerk's Office). 

Ms. A. McAfee, Overall Planning Division, advised that on 
January 26th, 1977, the City Manager requested the Director of 
Planning to co-ordinate a report on the impact of the current 
demolition by-law particularly with respect to the demolition of 
rental accommodation. The Demolition Report before the Committees 
was prepared by the Demolition Task Force comprised of the Directors 
of Social Planning, Legal Services, Permits and Licenses, Finance, 
Planning and the Medical Health Officer. It suggests that demolition 
control has been considered as a public policy for the purposes of 
preserving the City's heritage, implementing better land use planning 
and maintaining a stock of low priced accommodation. The main 
emphasis is on maintaining low priced accommodation. 

Ms. McAfee outlined the report commenting on current demolition 
activities and on analysis of further demolition control options, i.e. 
the use of demolition control to regulate land use and controls as 
a means of maintaining a stock of affordable housing. 

Demolitions in the first eight months totalled 723, 55% of which 
were single family owner occupied units. Of the 45% demolished 
rental accommodation, 5% was single family, 7% purpose-designed 
apartment buildings and 33% converted dwellings. 

The forces that seem to encourage demolition are: 

a) government housing programmes tend to have a 
new stock Mnphasis; 

b) taxation policies; 

c) public and private lending practices; 

d) market preference. 

I 

The only major factor that encourages retention is the provision 
of RRAP funds in Neighbourhood Improvement Areas. 

Cont'd . . . 
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Iteport: to 

Joint Meeting of 

Staading Committees on 

PlSti^fmq and Development iU3^ -Gl^anueii^^^ 

S0pi&^r 29t 1977 '. X ^ Z 

The report outlines options available if Council wishes to 
maintain the existing housing stock: 

i) Regulating demolitions through development and 
building permits. 

ii) Banning or placing costly levies on demolitions. 

iii) Requiring developers to replace on-site at least an 
equal number of units of the type and price lost 
through demolition. 

iv) Requiring developers to replace in the adjacent area 

at least an equal number of units of the type and price 
lost through demolition. 

v) Demolition control with 'affordable' units replaced 
on site or in the area; the costs to be paid by the 
City and senior governments. 

vi) Provision of rehabilitation incentives and/or shelter 
allowance to encourage retention of existing units. 

Possible incentives to encourage retention include: 

reassessing required health and safety standards in 
existing buildings; 

* extending RRAP into areas outside N.I. P. areas; 

«• reduction of tax incentives for new stock and/or the 
provision of tax credits or abatement. 

Dr. H. Bryson, Director of Permits and Licenses, advised that 
the demolition by-law has delayed the issuance of demolition permits 
pending receipt of sufficiently detailed plans to support a 
development proposal. Buildings remain vacant for various reasons. 
If they are vandalized or present a hazard to the community the 
Department is required to have the buildings boarded up or demolished. 

Ms. McAfee stated that in order to retain affordable housing 
you would have to maintain and retain existing stock by providing 
incentives, adding an additional supply (no funds available to do 
this) , providing additional user income. She advised that a report 
on affordable housing would be before Committee shortly. 

The report recommended that: 

1. The City retain the existing Demolition Control By-law 
but not impose more stringent demolition controls at this 
t ime . ' 

2. The Director of Planning in coordination with the Directors 
of Social Planning and Finance incorporate in the scheduled 
report on the supply and demand of affordable housing: 

a) An analysis of programs required to retain a stock 
of lower priced housing through rehabilitation 
incentives, reducing existing inducements to demolish 
housing and adequate shelter assistance. 

b) An indication' of the present and anticipated future 
mix of housing types, tenures and household incomes in 
the City with a view to assessing the feasibility of 
linking demolitions to area-by-area housing mix 
policies . 

c) An analysis of the feasibility of developing an accounting 
framework to assist Council to better assess the costs and 
benefits of residential redevelopment. 

Cont'd . • . 
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September 29, 1977 t ^ 

Clause 1 Cont'd 


3. Senior levels of government be asked to reassess the 
impact of taxation policies and subsidies for new stock 
which may act to encourage demolition of otherwise 
structurally sound and affordable housing. 

4. The Director of Permits and Licenses, in conjunction with 
the Directors of Planning and Social Planning or their 
representatives, review the applications for demolition 
of residential rental accommodation, and notwithstanding 
By-law 4913, that the Director of Permits and Licenses be 
authorized to immediately issue a Building Permit to 
demolish, if warranted, based on a full assessment of the 
hazards involved. 

In view of the fact that there was insufficient time to hear 
the representations from interested groups, the members of Council 
present felt that discussions of this matter should be continued at 
a later date when the report on affordable housing is available. 

The Committees therefore, 

RECOMMENDED, 

A. THAT the Director of Planning in coordination with the 
Directors of Social Planning and Finance incorporate in 
the scheduled report on the supply and demand of 
affordable housing: 

a) An analysis of programs required to retain a stock of 
lower priced housing through rehabilitation incentives, 
reducing existing inducements to demolish housing and 
adequate shelter assistance. 

b) An indication of the present and anticipated future mix 
of housing types, tenures and household incomes in the 
City with a view to assessing the feasibility of linking 
demolitions to area-by-area housing mix policies. 

c) An analysis of the feasibility of developing an accounting 
framework to assist Council to better assess the costs 
and benefits of residential redevelopment. 

B. THAT the Director of Planning prepare a draft brief for 
presentation to the senior levels of government in order that 
they be asked to reassess the impact of taxation policies and 
subsidies for new stock which may act to encourage demolition 
of otherwise structurally sound and affordable housing. 

C. THAT consideration of the remaining recommendations contained 
in the City Manager's Report dated August 24, 1977, be deferred 
to a future joint meeting of the Community Services and 
Planning and Development Committees, at which time representa- 
tions from interested persons will be heard. 


The meeting adjourned at 1:45 p.m. 


(The Chairman indicated that as the affordable housing study 
would be available the first part of November, the joint 
meeting should be arranged for the week of November 14th, 
when the Council members would have a full afternoon to 
consider the matter.) 


.»-■ » ■* *• 



343 


REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


SEPTEMBER 29, 1977 


A meeting of the Standing Committee of Council on Community Services 
was held on Thursday, September 29, 1977, in Committee Room No. 1, 
Third Floor, City Hall, at approximately 1:30 P.M. 


PRESENT: Alderman Rankin, Chairman 
Alderman Bellamy 
Alderman Ford 
Alderman Gerard 
Alderman Marzari 

COMMITTEE CLERK: H. Dickson 


Adoption of Minutes 

The Minutes of the Community Services Committee meeting of 
September 15, 1977, were adopted. 


RECOMMENDATION 

1 . Liquor License - Westcoast Stereo Society Club 

The Committee had before it for consideration a Manager's 
report dated September 15, 1977, in which the Director of Permits 
& Licenses reported on an application from the law firm of DeCario 
& Waddell, requesting City Council approval for a Class "A" liquor 
license for the Westcoast Stereo Society Club at 795 Seymour Street. 

Mr. Ian Waddell of DeCario & Waddell appeared before the 
Committee on this matter, stated that he had reviewed the City 
Manager's report and requested a deferral of the Committee's 
consideration of the report to allow him more time to prepare 
his submission to the Committee. 

It was 

RECOMMENDED 

THAT the Community Services Committee defer consideration 
of the City Manager's report dated September 15, 1977 on 
a liquor license for the Westcoast Stereo Society Club, 
795 Seymour Street, to allow the applicant more time to 
prepare his presentation to the Committee. 


2 . Extension of Operating Hours - Princeton Hotel Pub 

The Committee had before it for consideration a Manager's 
report dated September 7, 19 77 (copy circulated) in which the 
Director of Permits & Licenses reported on an application from 
the Princeton Hotel f^x City approval to keep a new "pub" located 
within the hotel's present beer parlour open after 11:00 P.M. 

Such approval is required by the Liquor Control & Licensing 
Branch. The requested extension is for one-half hour to 11:30 
P.M., the same closing time as the existing beer parlour. 

Appearing before the Committee on this matter were Mr. M. 
Kohut of the Princeton Hotel and the Director of Permits & Licenses. 
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During discussion, it was pointed out that liquor regulations 
permit fourteen hours of operation for such pubs , but they must 
close at 11:00 P.M., unless an extension is granted by the muni- 
cipality. 

It was also pointed out that the beer parlour operation 
could open at noon and close at 2:00 A.M., but the applicant 
wants both the beer parlour and pub portions to operate the same 
hours, that is, from 9:30 A.M. to 11:30 P.M. 

It was explained that liquor regulations permit the sale 
of hard liquor and wine in the pub. 

During discussion, it was noted by one member of the 
Committee that City Council members, some time ago, had stated 
they were not in favour of hard liquor being served in beer 
parlours and that, therefore, the subject before the Committee 
could be considered to be more than merely hours of operation. 

It was also noted by the Committee that if the City approved 
an extension of operating hours, it would probably be faced with 
numerous similar applications for longer hours, possibly from 
operators of neighbourhood pubs. 

It was also noted that the pub within the beer parlour has 
a completely different decor and atmosphere than the usual type 
of beer parlour facility. 

A motion to approve an extension of operating hours for the 
pub until 11:30 P.M. was lost and it was 

RECOMMENDED 

THAT the Community Services Committee request the Senior 
Inspector from the Liquor Control & Licensing Branch to 
attend a meeting of the Community Services Committee to 
discuss current Liquor Control & Licensing Branch regula- 
tions . 


3 . Liquor Permit Application - 555 West Hasting Street 

The Committee had before it for consideration a Manager's 
report dated Septen±>er '1, 19 77, in which the Director of Planning 
reported on a Development Permit Application filed by Eng & Wright 
Architects for Polaris Realty to use a portion of the approved 
revolving restaurant at 555 West Hastings Street as a holding bar, 
accessory to the restaurant. 

It was noted that the Manager's report was submitted to the 
Committee for information, as the Director of Planning, on August 
15, 1977, operating under previous City procedures, had approved 
the application to use a portion of the existing restaurant as a 
holding bar. 

The applicants and a representative of the Director of Planning 
appeared before the Committee on this matter, and during discussion, 
it was noted that the revolving restaurant has seating for 234 
customers and the holding bar seats 50 customers. 

Following brief discussion, it was 

RECOMMENDED 

THAT the City Manager's report dated September 1, 1977 
be received. 
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Clause 1 Continued 

(b) That recommendations ( 1 ) and (2) (Traffic Signal Additions) be 
approved and the necessary funds for this work, estimated to 
be $50,000, be allocated from the Traffic Control Reserve. 

(c) That recommendation (4) be referred to the Police Commission 
for consideration and report back to the Committee. 

(d) That recommendation (5) which was changed to read as follows 
be referred to the Police Commission with the request that 
the Commission approve and implement this recommendation: 

"that an education and enforcement campaign be 
undertaken to advise drivers that it's an in- 
fraction of the Street and Traffic By-law to 
stop within an intersection." 


From this point the Committee did not have a quorum and therefore 
the balance of this report and recommendations are submitted for 
Coioncil's consideration by the following Aldermen who were still 
present : 

Alderman Wilson (Chairman) 

Aldermen Adams, Bird, Linnell and Sweeney 


(e) Recommended that recommendation (6) be referred to the Police 
Commission with the request that the Commission approve and 
implement this recommendation. In carrying out this recom- 
mendation the Police Commission be requested to consider 
certain limitations as to its practical application. 

(f) Recommended that recommendations (10) and (13) (Schedule 
Adherence and Overhead Wire) be referred to the B.C. Hydro 
and Power Authority with a request that the Authority approve 
and implement these recommendations. 

(g) That recommendation (14) (Additional Staff for Continuing 
l^Gview) be approved and the lUC. Hydro and Power Authority 
be asked to reconsider City Council's request ... "... that 
B.C. Hydro be requested to appoint a member of their staff 
to carry a continuing research programme on transit matters 
and the City Engineer to add a member to his staff for the 
same purpose subject to the B.C. Hydro doing the same." 
(Representatives of the B.C. Hydro stated that careful 
consideration would be given to this request. ) 

(h) Recommended that recommendation (15) (Study of Downtown Signal 
System) be approved subject to additional staff being made 
available . 

(i) Recommended that recommendations (3), (7), (8) and (9) 
(Additional stopping prohibitions, turn controls, bus stops 
rearrangements and transit route relocations) be laid over 
to allow any interested parties to make representations to 
Council when considering these matters before the end of 
the year. 
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4 . Extension of Hours - Clubs (Loggers' Recreational Club) 

The Committee had before it for consideration a Manager's 
report dated September 7, 1977 (copy circulated) in which the 
Director of Permits & Licenses reported on the request from the 
law firm of Braidwood and Company, on behalf of the Loggers' 
Recreational Club, 26 East Hastings Street, for an amendment to 
the Club By-law to extend the closing hour for clubs from 2:00 
A.M. to 4:00 A.M. 

Appearing before the Committee on this matter were a repre- 
sentative from the law firm, a representative from the Loggers' 
Recreational Club, the Director of Permits & Licenses, and a 
representative of the Police Department. 

It was explained to the Committee by the spokesman for the 
applicant that the club, which has been operating for the past 30 
years, has been suffering a loss of revenue and was unsuccessful 
in an application to the Attorney-General to increase the time 
fees it charges members. The loss of revenue has resulted in a 
reduction in staff from 27 down to 17 employees and that the only 
method the club can use to increase its revenue is to operate 
longer hours . 

The spokesman stated the Loggers' Recreational Club is losing 
business to clubs in other municipalities which are not required 
to close at 2:00 A.M. 

The spokesman for the Police Department told the Committee 
that his department has no problem with this club; that it is a 
well-run establishment, but that an extension to the operating 
hours would establish a precedent and result in similar applica- 
tions from the numerous other clubs in the City. It was explained 
there are approximately twelve gambling clubs in the City, includ- 
ing four or five in the Chinatown area. 

The Committee inquired why the club was unsuccessful in its 
application to increase its membership time fees and was told that the 
Attorney-General's office did not specify its reason (s) for turn- 
ing down the application. 

Following further consideration, it was 

RECOMMENDED 

THAT the request from the Loggers' Recreational Club 
for an extension in the closing hour for clubs not be 
approved. 


5 . Manor Garden Apartments, 2307 West 41st Avenue 

The Committee had before it for consideration a brief dated 
September 14, 1977 (copy circulated) from tenants of Manor Garden 
Apartments, requesting that the Committee advise City Council 
that any application for a demolition permit in respect of Manor 
Garden Apartments should be refused. 

The brief explained that the tenants are protesting against 
a proposed demolition by Realmar Developments Corporation of Manor 
Garden Apartments and went on to give reasons why redevelopment 
is opposed by the tenant's. 

Appearing before the Committee on this matter were tenant 
Mr. H. Fuller, along with the president of the Southland Action 
Committee, and Mr. Andre Molnar of Realmar Developments Corporation 
with his lawyer, Mr. Jonathan Baker. 
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tip. 5 COiitinued 

Mr. Fuller read to the Coiranittee the brief which was on the 
agenda and the president of the Southland Action Committee urged 
the Committee to resist any redevelopment of the property. 

Mr. J. Baker submitted to the Committee a letter dated 
September 28, 1977 (copy circulated) setting forth the position 
of Mr. Molnar, including Mr. Molnar's intentions to provide assistance 
to the tenants. The letter was drawn up following a meeting 
September 28, 1977, between Mr. Molnar and three of the tenants. 

During discussion of this matter, it was determined that 
the owner of Manor Garden Apartments has not yet applied to the 
City for a development or demolition permit, although Mr. Molnar 
indicated he has discussed redevelopment with th;^ Director of 
Planning and will file a development proposal within a few weeks. 

It was pointed out during discussion that the Provincial 
Landlord and Tenant Act provides that where a landlord requires 
land for demolition, he must give tenants 120 days notice. 

The Director of Legal Services explained to the Committee 
that it should not impose any judgment with respect to notice to 
vacate as this falls under the jurisdiction of the Provincial 
Landlord and Tenant Act. 

, It was noted by the Committee that the developer can proceed 
with redevelopment if he meets the various requirements of City 
by-laws . 

The applicable section of the City Zoning By-law specifies 
that a developer may not undertake any demolition work without 
obtaining a development permit and that if application for such 
a permit is for residential rental accommodation, the Director 
of Planning can refuse the permit if working drawings for the 
total development have not been filed which are 50% completed. 

Some members of the Committee felt that the City has need 
for a demolition control by-law which would prohibit outright 
the demolition of certain buildings within the City, and it was 
noted that the only power of the City over the Manor Garden 
Apartments situation is to ensure that City by-laws are adhered 
to. 

Mr. Molnar told the Committee that in discussions he had 
earlier this year with the Director of Planning, he was advised 
that he could build a high rise or a low rise residential build- 
ing on the site but that the Director of Planning expressed a 
preference for a low rise building and this is what the developer 
proposes to construct. 

Following discussion, it was 

RECOMMENDED 

THAT the Director of Planning be requested not to 
issue any demolition permit for Manor Garden Apart- 
ments, 2307 West 41st Avenue, until the developer 
has complied with the applicable section of the City 
Zoning By-law (i.e. that working drawings have been 
filed in support of a building permit in connection 
with such development permit and are 50% completed 
for the purposes of issuing a building permit for 
the total development) . 


Contlnuedi ^ • *'* 
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6 . Dog Carcasses from Veterinary Establishments 

The Committee had before it for consideration a Manager's 
report dated September 19, 1977 (copy circulated) in which the 
Director of Permits & Licenses reported on procedures for the 
transportation and disposal of dead dog carcasses and recom- 
mended that the Director of Legal Services prepare an amendment 
to the Pound By-law to relieve the City from responsibility for 
picking up carcasses of dead animals from veterinary establish- 
ments, and that the cost of disposal by the Pound be set at 
$2.00 for each carcass received from the veterinary establishments. 

Appearing before the Committee on this matter were Dr. J. 
Dodds of the Vancouver Academy of Veterinary Medicine, represent- 
ing fourteen veterinary hospitals and clinics, and the Director 
of Permits & Licenses . 

The spokesman for the Vancouver Academy of Veterinary Medicine 
requested that the City continue picking up dead animals from 
veterinary establishments as it would be an illogical imposition 
if veterinarians were required to transport dead animals in the 
trunks of their cars. 

It was noted that the City now charges $3.00 for collecting 
and disposing of each carcass and that this is the actual cost to 
the City. 

The Director of Permits & Licenses advised the Committee that 
the issue is whether Pound staff and vehicles should be used to 
provide this service rather than patrolling for live animals on 
the loose in the City. 

In response to a question by the Committee, it was stated 
that it takes approximately five days out of a two-month work 
period to collect dead animals from veterinary establishments. 

It wa% the feeling of the Committee that the City s-hould 
continue to provide this service and that the onus be placed on 
veterinary establishments for the proper packaging of animal 
carcasses . 

Following cpnsideration , it was 

RECOMMENDED 

THAT the City Pound continue the service of picking 
up dead animal carcasses from City veterinary 
establishments and that fees be set for this service 
which will cover the cost of providing the service. 


The meeting adjourned at approximately 3:30 P.M. 
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October 17, 1977 


MANACKR'S REPORT 
TO: Vancouver City Council 

SUBJECT: DOG CARCASSES FROM VETERINARY ESTABLISHMENTS 
CLASSIFICATION: RECOMMENDATION AND CONSIDERATION 


ihc V.M.R.M.U. is concerned about the Committee's recommendation and has 
asked to appear as a delegation. 

1 iiave discussed the topic with Bob Ross, the Union agent, with Dr. Bryson 
and with the Pound Keeper, Mr. Warren. 

The Committee recommended that our Pound trucks continue to pick up the carcasses 
from veterinary establishments. This would prevent few problems if the carcasses 
were frozen and adequately bagged. Unfortunately, in the past, it has been 
impossible for our employees to insist upon this, and on frequent occasions 
leaky bags containing decayed cadavers cause appalling stench, soiled clothing 
and the risk of infection. 

The City Manager's recommendation had been that we follow the example of Burnaby, 
Richmond, New Westminster and West Vancouver and require veterinary establishments 
to deliver carcasses for disposal. Experience has shown that this usually 
ensures that they are properly bagged. The City would continue to pick up from 
individual households. 

The above is still the first choice of the City flanager and all involved City 
staff. As a second choice, pick-up from veterinary establishments could be 
authorized, but only if carcasses are frozen and bagged in at least 3 mil 
plastic bags. 

In summary. Council has three choices: 
The City Manager RECOMMENDS: 

A) I'liat pick-up of carcasses continue from individual households but not from 
veterinary establishments who will be asked to deliver their carcasses for 
disposal. 

In the alternative, the City Manager subnits for CONSIDERATION: 

B) That pick-up of carcasses from veterinary establishments be provided only 
for frozen carcasses encased in plastic bag of at least 3 mil thickness. 

The third choice, not recommended by the City Manager is the Committee's 
recommendat ion : 

C) That the City Pound continue the service of picking up dead animal car- 
casses from City veterinary establishments and that fees be set for this 
service vrhicli will cover the cost of providing the service. 


In any event, it is RECOMMENDED that Council conclude by instructing the Dir- 
ector of Legal Services to prepare appropriate amendments to the Pound By-law 
to provide foi' the delivery of the services at City cost. 


FOR COUNGl ACTIOM SEE PAG:(S) 2.(^4 ... 
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A meeting of the Standing Committee of Council on Planning 
and Development was held in the No. 2 Committee Room, Third Floor, 
City Hall, on Thursday, September 29, 1977 at approximately 1:45 p.m. 

PRESENT : Alderman Harcourt, Chairman 

Alderman Brown 
Alderman Gibson 
Alderman Kennedy (Item 1 only) 
Alderman Puil (Item 1 and portion 

of Item 2) 

CLERK TO THE 

COMMITTEE : M. L. Cross 


RECOMMENDATION 

1 . Status of Major DPA ' s 

Mr. A. Floyd reported verbally on the following development 
permit applications: 

(a) DPA #78564 - 1176 W. Georgia St. - erect 18 storey office 
building with retail on the main floor; 

(b) DPA #78624 - 1132 W. 7th Ave. - erect 3 dwelling unit town- 
house ; 

(c) DPA #78592 - North foot of Rogers St. (B.C. Sugar Refinery) - 
erect 42 ' high (2 storey) warehouse with tennis court on 

roof ; 

(d) DPA #78705 - Enclave 19 - Champlain Heights - erect 105 
dwelling unit townhouse complex; 

(e) DPA #78734 - Enclave 16 - Champlain Heights - erect 112 
dwelling unit townhouse complex with 3,556 sq. ft. community 
centre ; 

(f) DPA #78814 - 4500 Oak Street (Shaughnessy Hospital) - erect 
3 storey children's hospital - 534 underground and 122 sur- 
face parking spaces . 

(g) DPA #78797 - 1130 W. 7th Avenue - erect 3 storey plus loft 
commercial and residential (7 dwelling units) building; 

(h) DPA #78789 - 401 Main Street (Carnegie Building) - 8600 sq. ft. 
addition to community centre; 
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(i) DPA #78812 - 1198 Davie Street - erect retail building with 
4 dwelling units above - also request to relax required off- 
street parking; 

(j) DPA #78304 - North foot of Broughton Street - moor boat 

(Lady Grace) for restaurant, lobster processing and retail, 
boat wash, senior citizens' hobby and craft centre; install 
marina for boat charter and sales - proposed off-street 
parking for 96 cars . 

The Chairman advised that he had a personal interest in (b) 
and did not comment on the application. 


RECOMMENDED 


THAT the verbal presentation on the status of major develop- 
ment permit applications be received. 


2 . Planning Programme for the Jericho/Locarno Area 

The Committee considered a report of the City Manager dated 
August 2, 1977 (copy circulated). Mr. D. Thomsett, Area Planning 
Division, summarized a number of current issues in the Jericho/ 
Locarno area which are inter-related and require co-ordination! 

- resolution of Blocks 129 and 130 and Locarno Park extension 

- traffic 

- parking 

- co-ordination of family housing projects 

- zoning 

- future use of other ownerships 

- Jericho park 

- impact on the surrounding area 

The Planning Department feels that these issues require im- 
mediate attention on the part of Planning, Engineering, Properties 
or the Park Board. The issues are inter-related and need co-ordi- 
nation now. Council can make decisions in this area on an issue 
by issue basis, but it should be recognized that a decision on 
one issue would affect other issues. A second alternative would 
be for the Director of Planning to co-ordinate efforts within 
the whole area and to prepare a comprehensive plan based on a 
local planning process and input from the citizens of Vancouver 
as a whole. At present the Planning Department does not have 
the staff resources because of other committed priorities in the 
1977 work programme and the Director of Planning suggests that 
a planner be appointed for a 12 month period to undertake this 
work . 


351 


Report to Council 

Standing Ocsntmitt^ ^gmincil 

«te.;Sl.l|tliiing and Dev#|i6^^a^ 


The Director of Planning recommended: 


1. THAT City Council request the Park Board keep the Director 
of Planning informed of planning activities at Jericho Park 
and that issues of traffic, parking and other impacts on 
the surrounding area be co-ordinated with the Director of 
Planning and the City Engineer. 

2. THAT City Council authorize the appointment of a Planner for 
the Jericho/Locarno area for a 12-month period effective with 
the filling of the position. 

3. THAT the Director of Personnel Services be instructed to 
classify the position of Planner and submit his recommenda- 
tion to the city Manager for approval. 

4. THAT casual auto allowance be approved for the position. 

5. THAT the Director of Planning be instructed to undertake a 
planning program in the area for report back in one year 
following the appointment of the Planner. 

6. THAT, subject to the adoption of Recommendation 5, no imme- 
diate action be taken with respect to the sale or long term 
leasing of the city lands in Blocks 129 and 130 > the align- 
ment of Marine Drive and the parking problem east of Jericho 
Park . 

7. THAT funding in the total of $42,000 be approved for this 
program subject to classification of the Planner's position, 
and that the source of funding be as follows, dependent 
upon the effective date of the program commencement: 

1977 requirement - Contingency Reserve 

1978 requirement - To be approved in advance of 

and to be included in the 1978 
operating budget. 

The City Manager submitted for Consideration whether to 
approve recommendations (2) to (7), or whether to ask the 
Planning Department to address the problems using existing in- 
house staff. 

Mrs. M. Kelly advised the Committee that the Area Resource 
Board was in the process of holding public meetings on the whole 
area from English Bay to the Eraser River and was inviting repre- 
sentatives of organizations to express their concerns. The Board 
was looking at the possibility of retaining a part-time planner. 

Mrs. D. Gillis advised that previous Councils have received 
neighbourhood petitions favouring retention of Locarno Park 
Extension as neighbourhood park and advising they did not want 
the road re-aligned, she stated there did not seem to be an over- 
flow of parking this summer. 


cont ' d 
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Mr. D. Condor submitted a brief on behalf of the West Point 
Grey Community Association and the Northwest Point Grey Homeowners 
Association (copy circulated) requesting that the Committee recom- 
mend to Council that: 

(a) no area planner be hired and the issues be dealt with 
separately and incrementally. 

(b) the Supervisor of Properties be instructed to proceed 
with the leasing of Blocks 129 and 130. 

(c) staff in consultation with local residents' associations 
produce a report relating to access with respect to the 
new Jericho Park. 

Mrs. A. D. Piggot advised that this area was of importance 
to the whole City. It is understandable that people who live 
in an amenity area don't want change, however, there should be 
provision for a waterfront road as outlined in the Bartholomew 
report . 

Mr. J. Hill representing the Jericho Area Citizens Associ- 
ation, advised that too many of the important issues are being 
handled in isolation and the Association supports the need for a 
local area plan. 

A member of the Committee indicated Council on September 16, 
1975 instructed that Blocks 129 and 130 were to be disposed of 
by way of prepaid leases for single-family homes, thereby pro- 
viding funds for Jericho Park development, subject to the concur- 
rence of the Park Board. It was felt that this instruction 
should be carried out, but excluding the easterly four lots of 
Block 130 to facilitate a minor road realignment. It was also 
suggested that the Director of Planning make application to re- 
zone the C-1 zoned lots in Blocks 129 and 130. 

Mr. R. Spaxman, Director of Planning, stated that this was 
a significant area of the City where things are happening on 
an individual basis without thought as to what may happen with 
other inter-related issues . He questioned whether the Council 
members felt the issue of the road alignment, and the inter- 
relationship of park system and road system was satisfactorily 
resolved. He suggested there was not enough knowledge of how 
the various issues inter-relate. The Parks Board have worked 
independently in their preparation of plans for Jericho Park 
development and Mr. Spaxman requested that the Board be requested 
to inform the Director of Planning and City Engineer of planning 
activities at Jericho Park. 

With respect to the traffic situation, the City Manager 
suggested that Engineering, Planning and Parks oould work together 
on a report. Mr. R. Boyes, Deputy City Engineer, stated develop- 
ment of the Jericho Park is a key issue. As soon as the Park 
Board informs the Director of Planning and the City Engineer 
of their development plans, a report could be prepared. 
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After discussion, the Committee 
RECOMMENDED 

A. THAT the Park Board be requested to immediately inform 
the Director of Planning and the City Engineer of plan- 
ning activities at Jericho Park, i.e., issues of traffic, 
parking and other impacts on the surrounding area. 

B. THAT the balance of the recommendations contained in the 
Manager's Report dated August 2, 1977 be deferred until 
the Planning Department work programme for 1978 is re- 
ceived • 

C. THAT Council's decision of September 16, 1975 be reaf- 
firmed and the Supervisor of Properties be instructed to 
immediately dispose of the properties in Blocks 129 and 
130, with the exception of the easterly 4 lots of Block 
130, by way of prepaid leases for single-family homes, 
thereby providing funds for Jericho Park development, 
subject to the concurrence of the Park Board. 

D. THAT the Director of Planning be instructed to make 
application to rezone the C-1 property in Blocks 129 
and 130, and refer same direct to Public Hearing. 

3. Status Report on Government Assisted Housing 
in the City of Vancouver 

The Committee considered a report of the City Manager dated 
September 22, 1977 (on file in the City Clerk's office) in which 
the Director of Planning provides information on the survey of 
government assisted housing activities in the City, conducted 
during September. An updated list of Government Assisted Hous- 
ing completed during 1977, currently under construction and at 
various stages of planning, is on file in the City Clerk's 
office . 

RECOMMENDED 

THAT the report of the City Manager dated September 
22, 1977, be received. 

4 . Chinatown Streetscape improvement Project 

The Committee considered a report of the City Manager dated 
September 22, 1977 (copy circulated) in which the Director of 
Planning and City Engineer: 

a) Inform Council as to recent discussions and present 

plans concerning streetscape improvement proposals for 
Chinatown . 
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b) Request Council to initiate an improvement project mainly 
affecting the 3 blocks of Pender Street, from Carrall to 
Gore . 

c) Comment on the costs, financing and timing associated 

with the project. ' 

d) Request Council to approach the Provincial and Federal 
Governments for consideration of financial assistance to 
the project. 

Mr. M. Kemble outlined the preliminary design proposals, traf- 
fic considerations, parking, area-ways and costs and financing. For 
the detailed design work, a consultant will be hired. The $5,000 
would be cost shared, if the project proceeds. 

With respect to community support, Mr. Kemble advised that 
questionnaires were distributed to all affected property owners 
and merchants in the area. From those received, over 80% of the 
property owners are in favour in principle of the proposed improve- 
ments. The Chinatown Historic Area Planning Committee has endorsed 
the proposals. 

Based on preliminary design plans prepared by the Planning 
Department, the Engineering Department has made a preliminary 
cost estimate of approximately $700,000, assuming that construc- 
tion would occur in the summer of 1978. The estimate does not 
include the cost of trees, landscaping and street furniture. 

The Committee 

RECayiMENDED 

A. THAT approval in principle be given to streetscape improve- 
ment project for Chinatown/Pender Street, within the 
boundaries shown in Appendix 'A ' of the report of the 

City Manager dated September 22, 1977. 

B. THAT City Council, through the Mayor's Office, approach 
both the Provincial and Federal Governments requesting 
their consideration of financial assistance to the China- 
town project, similar to that previously made available 
for Gastown Beautif ication Projects (as discussed in 
Section 8 (D) of the report of the city Manager) . 

C. THAT the Director of Planning and the City Engineer be 
instructed to proceed further with detailed design plans 
and work scheduling for the project. 

D. THAT funds in the amount of $5,000.00 for consultant de- 
sign services, be approved from the Beautif ication Capital 
Account, and designated by Council to form part of the 
anticipated Local improvement with these costs to be 
shared on a 50/50 basis between property owners and the 
City, should the project proceed. 

I 
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(j) Recommended that recommendation (12) be referred back to Council 
for consideration prior to the end of this year at which time 
the City Engineer will report further as to operation of the 
proposal on Granville Street and its application on Hastings 
Street. 

(k) Recommended that copies of the report entitled "Existing 

Transit Operations Downtown Vancouver 1970" be made available 
to public organizations such as the Town Planning Commission, 
the Public Library, the Downtown Business Association and the 
Retail Merchants' Association at no cost and to interested 
parties on request at a cost of $3.00 per copy. 


2. Special Temporary Christmas Traffic Control Measures 

The Board of Administration under date of October 19, 1970, 
submitted the following information report of the City Engineer 
with respect to special temporary Christmas traffic control 
measures : 

"Arrangements are being made to establish traffic control 
measures in the downtown area to handle the abnormal volumes 
of traffic which occur during the Christmas Season. These 
regulations which will be established on November 13th, 1970, 
will be similar to those established last year, with the 
addition of special treatment on Granville Street between 
Robson Street and Pender Street, which is outlined at the 
end of this report. 

In connection with vehicle line-ups on the approaches to the 
larger parking lots and garages, the Police Department advises 
that every effort will be made to minimize or eliminate such 
line-ups through enforcement action and cooperation by the 
parking lot operators. 

A brief description of the proposed temporary regulations is 
as follows: 

PASSENGER ZONES ; 

Passenger zones are being established near all major Department 
Stores and at other locations where curb passenger loading 
facilities will prevent double parking. 

TURN PROHIBITIONS ; 

Turning restrictions will be imposed where needed at the dis- 
cretion of the Police Department by means of portable signs 
and/or Officer control. While there has been some criticism 
by motorists of these restrictions, it is felt that such 
arrangements are the most practical means of maintaining a 
reasonable flow of traffic in the Downtown area during the 
periods of heavy volumes. 

PARKING PROHIBITIONS ; 

Parking prohibitions during the business day, as progressively 
determined over the years, will be established on sections of 
Downtown streets. Extensions of these are proposed this year 
on Richards Street south of Smithe Street and on the south side 
of Water Street from Cambie Street to Abbott Street. 

In 1968 and 1969 parking prohibitions were introduced along 
both sides of Granville Street from Robson Street to Pender 
Street and extended along the south side of Hastings Street 
from Homer Street to Carrall Street. These will again be 

implemented for the 1970 Christmas season. 
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E. THAT upon completion of the design work, the Director of 
Planning and the City Engineer report further on the 
project, including possible sharing of capital costs, 
anticipated maintenance costs, responsibility for main- 
tenance costs, the local improvement procedure to be 
followed, and Senior Government assistance available. 


5 . Public Use Zoning 

The Committee considered a report of the City Manager dated 
September 21, 1977 (copy circulated) in which the Director of 
Planning reports on the Council resolution of March 29, 1977, 
requesting him to report back on the possibility of a 'public 
use' category being included in the Zoning and Development By-law. 

In the report the Director of Planning states that he reported 
to Council in June 26, 1973 on the question of a new district 
schedule for community or public use and was instructed to prepare 
the necessary by-law amendment. The issue was not brought back 
to Council. 

Recently, the Director of Planning was again requested to 
consider public use zoning when the issue of the King George/Dawson 
School site was before the Committee and Council. 

The report outlined existing mechanisms of control, alter- 
native approaches, definition of public uses. Mr. C. Fleming, 
Director of Legal Services submitted a letter clarifying certain 
aspects of the proposed public use zoning (copy circulated) . 

In view of the complexity and significance of developing a 
comprehensive zone to include a broader range of public uses the 
Director of Planning recommends that proper study of this issue 
would best be handled as a work programme item in 1978. 


RECOMMENDED 

THAT the study and review of public use zoning be deferred 
to 1978 when the overall work programme for the Planning 
Department is considered. 

6 . Review of Local Area Planning 

The Committee considered a report of the City Manager dated 
September 22, 1977 (copy circulated) in which the Director of 
Planning advises that a review of local area planning was requested 
by members of Council at a Local Area Planning Workshop held on 
April 22, 1976. The report entitled "A Review of Local Area Plan- 
ning" reviews and analyzes local area planning activities over the 
last 3 to 4 years and recommends a process for developing goals 
and policy objectives for continuing to provide local area plan- 
ning services. The report concludes that perceptions of costs 
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and benefits of local area planning services vary greatly from 
one group to another. The Director of Planning recommended: 

1. THAT this report on a review of local area planning be re- 
ceived, and that the Director of Planning be instructed to 
arrange a one-day conference to discuss this matter with 
the various participants; 

2 . THAT this report be sent to the Vancouver City Planning Com- 
mission, Board of Parks and Recreation, School Board, appro- 
priate Provincial and Federal agencies, and citizen groups 
throughout the City, and that they be invited to review it, 
submit briefs and attend the conference proposed to be ar- 
ranged to discuss the matter. 

The City Manager noted that the report reviews the history 
of local area planning activity in Vancouver and provides summary 
information about the specific programs undertaken to date by the 
City and provides a fairly extensive commentary on the strengths 
and weaknesses of the present local area planning process. The 
report does not consider alternative approaches to achieve the 
same objectives, nor does it consider local area planning program 
costs . 

The Planning Department proposal for distribution and discus- 
sion of the report is appropriate, however, broadening the discus- 
sion to include consideration of alternatives and costs would 
be desirable. The Vancouver City Planning Commission would be 
an appropriate agency to carry out the overall review after hearing 
the views of civic and external organizations . 

The City Manager therefore recommended: 

1. The Vancouver City Planning Commission be requested to review 
this report and submissions related to it. 

2. Staff provide a further review to include consideration of 
costs and alternative means to achieve the same objectives. 

3. The recommendations of the Director of Planning be approved. 

Mr. R. Spaxman, Director of Planning, advised that the Planning 
Department could report back on alternatives to local area planning 
but he stressed that it would not be possible to come up with the 
same objectives. 

Mrs. Symonds, Executive Co-ordinator of the Vancouver City 
Planning Commission, indicated that it should not be the role of 
the Commission to look at the costs in detail. She stated that 
the Commission has already committed itself to local area planning. 

Mr. Spaxman advised that since the report was written a one-day 
local area planning workshop had been arranged by the Kitsilano 
Local Area Planning Committee. 
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After discussion the Coiranittee 
RECOMMENDED 

A, THAT the report on a review of local area planning be 
received and referred to the Vancouver City Planning 
Commission, Board of Parks, School Board, appropriate 
Provincial and Federal agencies and citizen groups through 
out the City. 

B, THAT the various organizations be requested to review the 
report and submit briefs to the one-day conference on 
local area planning to be held October 23, 1977 being 
arranged by local citizen Local Area Planning/Neighbour- 
hood Improvement Programme Committees . 

C, THAT the Vancouver City Planning Commission review the 
report and the submissions related to it and report to the 
Standing Committee on Planning and Development. 

D, THAT the Director of Planning in his report on the result 
of the conference and submissions received, include infor 
mation on alternative approaches to local area planning. 

7 . Review of the Kitsilano Apartment Area Plan 

The Committee considered a report of the City Manager dated 
September 21, 1977 forwarding a report of the Director of Planning 
of the same date (copies circulated) . The Planning Department 
report contains a review of the 26 policies for the Kitsilano 
Apartment Area Plan adopted by Council on May 6, 1975 and recommend 
amendments to the policies (Appendix F of the City Manager's report 
dated September 21, 1977) where required to reflect existing condi- 
tions in the community. Plan Policy 7 referred to a downzoning . 
Resident opposition to the rezoning and redevelopment of part of 
the sites made this Policy inappropriate and it has been deleted 
from the Apartment Area Plan. 

The report also contained an evaluation of the new zoning 
schedules adopted for this portion of Kitsilano (Appendix G) . 

RECOMMENDED 


A. THAT Council adopt the amended Policies 1 to 25 (City Mana- 
ger's Report dated September 21, 1977, Appendix F) as the 
basis of the Kitsilano Apartment Area Plan. 

B. THAT City Council instruct the Director of Planning and 
the Director of Legal Services to prepare the necessary 
amendments to the Zoning By-law, (City Manager's Report 
dated September 21, 1977, Appendix G) and refer same direct 
to Public Hearing. 

The meeting adjourned at approximately 3:30 p.m. 


* * * *■ * 
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STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


SEPTEMBER 29, 1977 


A meeting of the Standing Coininittee of Council on Finance and 
Administration was held in the No. 3 Committee Room, Third Floor, City 
Hall on Thursday, September 29, 1977, at approximately 3:30 p.m. 


PRESENT: Mayor Volrich, Chairman 
Alderman Brown 
Alderman Gerard 
Alderman Gibson 
Alderman Marzari 
Alderman Puil 


ALSO PRESENT; 

CLERK ; 


Alderman Ford 


G. Barden 


INFORMATION 

,1. Western Management Consultants - 
Review of Departments 


Mr. John Witt and Mr. Roger Chilton of Western Management Consul- 
tants discussed with the Committee procedures, objectives and their 
role as consultants in the process of conducting departmental reviews 
for the Committee. The Consultants wished to get a clear idea of 
what the Committee is seeking from the reviews so that they can best 
meet the needs of the Committee. The project arose as a result of 
a report dealt with recently on programme budgeting. The Consultants 
stated they would be trying to define what each department is doing, 
its function, resources, etc. so that the Committee can look at it 
and see if it is logical or not. This process should give the 
Committee a better overall picture of each department and assist in 
the annual budget decision-making process. 

Copies of material* distributed to departments for use in preparing 
their presentations to the Committee were circulated for the informa- 
tion of Committee members. It was noted that the material defines the 
objectives of the review of each department as follows: 

(i) To gain an understanding among Council, staff and the 
public of the activities of each City department, and 
Board, and of the cost of each activity to the City 
taxpayer . 

(ii) To ascertain the level of services provided by the 

departments' activities and to understand the trends 
over time of these levels of service, both past and 
future . 

(iii) To identify any area where the service might be provided 
in some other manner which might be more efficient or 
effective, for further investigation and report back at 
a later date. 

(iv) To discuss with each department its own priorities: Where 
it would cut back if necessary, and where it would add 
strength if possible, so that Council may consider these 
in determining its own priorities. 

i30nt'd 
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(v) To pinpoint certain areas where budget reductions 
might be made if Council decided that an overall 
budget reduction was required (if possible, by 
attrition and reassignment.) Such areas to be in- 
vestigated in greater detail before the next budget 
is completed, if possible. 

The Committee discussed the schedule of presentations by depart- 
ments to the Finance Committee and it was agreed to hold each meeting 
on Thursdays from 11:00 a.m. to 1:00 p.m. and all members of Council 
will be urged to attend. Luncheon will be served. The schedule for 
departmental presentations to December will be as follows: 


Department 

Date 


Time 




Location 


Planning 

Oct. 

20 

11 

a.m. - 

1 

P 

.m . 

Committee 

Room 

#3 

Health 

Nov. 

3 

11 

a.m. - 

1 

P 

.m . 

Committee 

Room 

#3 

Permits & Licences 

Nov. 

10 

11 

a.m. - 

1 

P 

.m . 

Committee 

Room 

#3 

Social Planning 

Nov . 

24 

11 

a.m. - 

1 

P 

.m . 

Committee 

Room 

#3 

Civic Theatres 

Nov . 

24 

11 

a.m. - 

1 

P 

.m . 

Committee 

Room 

#3 

Board of Parks 

Dec . 

8 

11 

a.m. - 

1 

P 

.m . 

Committee 

Room 

#3 


(Schedule for remaining presentations will be circulated shortly.) 


The meeting adjourned at approximately 4:30 p.m. 


******* 
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OCTOBER 6, 1977 


A meeting of the Standing Committee of Council on Finance and 
Administration was held in the No. 3 Committee Room, Third Floor, 
City Hall on Thursday, October 6, 19 77, at approximately 3:30 p.m. 


PRESENT: Alderman Brown, Chairman 
Alderman Gerard 
Alderman Puil 
Alderman Gibson 

ABSENT : Mayor Volrich 

Alderman Marzari 


CLERK 


G. Barden 


RECOMMENDATION 


1 . B.C. Touring Council - Grant Request 

The Committee considered a Manager's Report dated September 29, 
1977 wherein the Director of Social Planning reported on the B.C. 
Touring Council's request for a grant of $1,330 for rental of the 
Playhouse Theatre from November 11 to 13, 1977. 

Mr. S. Chitty, Executive Director of B.C. Touring Council 
advised they are a non-profit organization which consists of a show- 
case of performing artists that develops new opportunities for 
Vancouver based artists to tour throughout the Province of B.C. 

Following discussion, it was 

RECOMMENDED 

THAT a grant of $1,330 equal to rental of the Playhouse 
Theatre be approved for the B.C. Touring Council. 


2 . Festival Concert Society Grant 

The Committee considered a Manager's Report dated September 22, 
1977 wherein the DirectdTt of Social Planning reported that Council 
on April 26, 1977 approved a grant of $5,250 to the Society to equal 
the rental of the Playhouse for presentation of 30 performances of 
their Sunday Coffee Concert Series. Since that time the rental has 
gone up and their current request reflects the increase in rental 
of $570. 


Following discussion, it was 
RECOMMENDED 

t 

THAT an additional grant of $570 be approved equal to 
the rental increase on the Playhouse Theatre for the 
Festival Concert Society's presentation of their Sunday 
Coffee Concert Series. 
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3. Britannia Community Services Centre: Transposition of 
Part-time Positions to Full-time Civic Employees with 
the Board of Parks and Recreation 

The Committee considered a Manager's Report dated August 26, 
1977 (copy circulated) wherein the Superintendent of Parks reported 
on his request that four recreation positions be transposed from 
part-time funding to permanent status. 

A detailed summary of the additional costs at the first step 
are as follows: 


Position 


Rec. Programmer II 
Rec. Progranmer I (Teen) 
Swimming Instructor Att. 
Rec. Prograimer I (Senior) 


Present 
Allocation 
(Part-Time) 

11,830.00 
9,100.00 
9,100.00 
7,280.00 


Projected 
Cost 

14,489.00 
12,123.00 
12,123.00 
12,123.00 


Increase in Increase in 
Cost for 12 Cost for 4 
Month Operation Mcanth Operation 


TOTALS 


37,310.00 50,858.00 


2,659.00 
3,023.00 
3,023.00 
4,843.00 

13,548.00 


886.00 
1,008.00 
1,008.00 
1,614.00 

4,516.00 


The increased cost for four months in 1977 will be $4,516.00. 


The City Manager reported that positions discussed in the 
Manager's Report have been considered part-time or "casual" while 
actually operating full-time. The cost increase is attributable in 
part to the lower "casual" rate; the use of the casual rate for 
full-time staff is inappropriate. 

Following discussion, it was 

RECOMMENDED 

THAT the following four positions at Britannia Community 
Services Centre be converted from part-time status to 
permanent: 

One Recreation Programmer II 
Two Recreation Programmers I 
One Swimming Instructor Attendant; 

AND THAT an increase of $4,516 in Park Board salaries at 
Britannia be approved for 1977 and $13,548 for 1978. 


4 . Non-Market Lease - Enclave 18 - Champlain Heights 

The Committee considered a Manager's Report dated September 29, 
1977 (copy circulated); wherein the Champlain Heights Project 
Manager and the Director of Finance reported on a non-market lease 
of Enclave 18 in Champlain Heights to La Petite Maison Co-operative 
Housing Association. 

The sponsors of Enclave 18 have met with staff and Civic 
officials and worked out a development program. The sponsors have 
commissioned an architect, preliminary site plans and unit eleva- 
tions have been completed which are generally satisfactory to 
C.M.H.C. and loan applications have been prepared and presented. 


cont'd 
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It was reported that City Council adopted the following 
policies on November 9, 1976 with respect to land dealings where 
non-market sponsors are involved : 

(i) V7hen City-owned land is being leased for non- 
market use, the value of the lease be set at two- 
thirds of the full market value of the land, at 
its intended use, and 

(ii) Where staff determine that this policy is in- 
appropriate given the economics of the development, 
the economic situation be reported to Council 
along with alternate lease terms. 

Establishing land values in the current market is a difficult 
task as there have been relatively few transactions involving com- 
parable properties. The Supervisor of Properties has considered 
recent sales and independent appraisals and has estimated the 
market value of Enclave 18 at $12,500 per unit. Recognizing the 
difficulty in establishing market value, the Supervisor of Proper- 
ties has recommended the above value even though he considered 
it to be at the low end of the possible range of market values. 
The Director of Finance advises that the rental terms attached 
will return to the City 2/3 of market value. 

Discussion ensued on the terms and conditions of the ground 
lease. It was noted that the terms of the lease provide for re- 
negotiation of the rental in 20 years, and failing agreement, will 
be determined by arbitration based on market value. 

Following further discussion, it was 

RECOMMENDED 

THAT Council authorise a 6 year lease with annual pay- 
ments be entered into with La Petite Maison Housing Co- 
operative for Enclave 18 at a rental of $43,627 in the 
first year of the lease and with terms and conditions 
as set out in Appendices A and B. The exact terms and 
conditions to be to the satisfaction of the Director of 
Legal Services and the Director of Finance. 


There being no further business the meeting adjourned at 
4:00 p.m. 


* #' # .* 
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A meeting of the Standing Committee of Council on Planning 
and Development was held in the No. 1 Committee Room, Third Floor, 
City Hall, on October 6, 1977 at approximately 1:30 p.m. 


PRESENT 


Alderman Harcourt, Chairman 
Alderman Brown 
Alderman Gibson 
Alderman Puil 


ABSENT : 


ALSO PRESENT 


Alderman Kennedy 
Alderman Ford 


CLERK TO THE 
COMMITTEE 


M. L. Cross 


RECOMMENDATION 


1 . Granville Island Redevelopment Plan 

The Committee considered a report of the City Manager dated 
October 5, 1977 forwarding a report of the Director of Planning 
dated September 30, 1977 (copies circulated). The Report, a co- 
ordination of the reviews undertaken by Planning, Engineering, 
Social Planning, Finance, Health, Permits and Licenses, Fire, 
Police and Law Departments and the Park Board, contains comments 
and recommendations on the "Granville Island Redevelopment Plan" 
dated June, 1977, which was presented to Council members in a 
shirtsleeve session on June 21, 1977. 

The report outlines in detail: 

- a summary of the proposed Granville Island Redevelopment 
Plan; 

- staff comments and recommendations on the proposed plan; 

- alternative planning/development control process. 

The following alternatives were discussed: 
ALTERNATIVE 1 

The Federal Government assigns the whole development process and 
resources to the City but retains its ownership. In effect the 
Federal Government relinquishes its authority over Granville 
Island and asks the City to plan and control its proper 
development . 
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ALTERNATIVE 2 

The City maintains a 'hands-off ' position, leaving Federal 
authorities to carry out the redevelopment and to operate all 
systems associated with Granville Island. 

ALTERNATIVE 3 

The Federal Government carried out the redevelopment and 
subsequent operations but fully follows the City's usual 
and development procedures. This would mean to abide by 
City By-laws. 


ALTERNATIVE 4 

This alternative was formulated for discussion, and is 
a modification of the usual procedure. It is favoured 
by the Granville Island Trust, but not by a consensus of 
City Departments. There are several steps which are 
different from the standard procedure. 


Step 2 - 'PUBLIC INFORMATION' meeting is omitted. 

Step 4 -'Preparation of Draft Area Development Plan Bylaw' is 
omitted . 

Step 6 -'Area Development Plan Bylaw' is replaced by a 
' Reference Document', possibly the "Granville 
Island Redevelopment Plan" as submitted by the 
Trust. 

Step 7 - The normal' Development Permit Staff Committee' 
is replaced by a 'Special Development Permits 
Staff Committee'. This special committee will 
consist of representatives from the various 
departments plus a representative from the 
Granville Island Trust as advisor. 


Alternatives 1 and 2 seem to be inappropriate. Alternative 4 
(modified procedure) is preferred by the Granville Island Trust. 
The Director of Planning and majority of the department heads 
prefer Alternative 3 (normal procedure) . 

The City Manager submitted the recoYmnendation of the Director 
of Planning that Alternative 3 be chosen, to the Committee for 
Consideration . 


all 

planning 
all 
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HOWE STREET CLOSURE: 

Last year in view of significant changes in Dov/ntown traffic 
patterns brought about by the closure of Howe Street for 
Block 52, special regulations were instituted. Accordingly, 
it is proposed again this year to prohibit parking on the 
north side of Dunsmuir Street from Burrard Street to Richards 
Street and on the south side of Pender Street from a half 
block west of Howe Street to Burrard Street. Should the 
Pender Street regulation not prove sufficient it would be 
extended eastward to Granville Street. Further, the "NO 
TURNS AFTER 6:00 P.M." restriction usually in effect during 
Christmas at Georgia and Granville Streets will again be 
amended to permit eastbound traffic to turn right (to south- 
boxand) . 

It may also be found desirable to carry out additional control 
measures or vary those mentioned in this report if conditions 
arise which are not now foreseen. 

As in past years the Downtown Business Association and the 
major Department Stores will be publicizing the arrangements 
by way of maps, newspaper advertisements and bulletins to 
shoppers. 

IMBALANCED LANE ARRANGEMENT ON GRANVILLE STREET : 

In the report 'Existing Transit Operations Downtown Vancouver' 
it is recommended that five lanes be marked on Granville Street 
between Pender and Robson, 3 southbound and 2 northbound. It 
is felt that the Christmas rush period is an appropriate time 
to implement this type of treatment on Granville Street as 
traffic volumes are high and any improvement or deterioration 
in flow will be readily discernible. Assessments will be made 
during the Christmas period, and if this imbalanced lane arrange- 
ment is successful, it will be continued in January, 1971, as a 
permanent arrangement during the Howe Street closure. 

Depending upon the experience with the imbalanced lane arrange- 
ment on Granville Street, a similar arrangement would be 
introduced on Hastings Street between Granville and Carrall 
Streets. In such an event it is suggested that the Merchants 
be advised beforehand. 

Parking will be prohibited on both sides of Granville Street 
in the area affected by the five lane arrangement. It is 
noted that additional parking facilities have been constructed 
in the area adjacent to this portion of Granville Street." 

Mr. R. Boyes, Assistant City Engineer, Traffic and Transportation, 
reviewed the report for the information of the Committee. It was 

RECOMMENDED that the report of the Board of Administration dated 
October 19 quoted above be received and that the program as out- 
lined be recommended to Council subject to a report back prior to 

the end of the year on the proposed five lane arrangement on 
Granville and Hastings Streets. 

3. Regional District Report on Rapid Transit 

Alderman Wilson, Chairman, submitted a report to the Committee 
dated October 29, 1970, entitled "Regional District Report on 
Rapid Transit". Attached to the report was a communication 
dated September 1, 1970, from Dr. D. Scrafton, Chief, Urban 
Transportation Development Division of the Department of Transport, 
together with terms of reference of the Urban Transportation 
Development Program. It is pointed out in the terms of reference :- 
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Clause #1 continued ; 

The following were present, representing the Granville island 
Trust : 

Messrs. K. Ganong 
J . Baker 
P . Boname 
R. Brink 
N. Hotson 
G. Massey 
D. Sutcliffe 

Mr. Ganong advised that the Trust has a mandate from the 
Federal Government to redevelop Granville Island from industrial 
use to a use for public open space and other public purposes. 

The mandate states that there must be sufficient revenue 
produced from the redeveloped island to cover operating expenses. 
There will be no Federal Government subsidy for the on-going 
operations of Grahville Island but the Federal Government is 
prepared to write off capital costs. 

Mr . Ganong stated that the Trust is struggling with a critical 
balance. It is committed to providing a certain portion 

of the Island for institutional and cultural uses which will 
not be able to pay an economic rent. To balance there has to 
be sufficient commercial space to provide revenue to offset 
low- payers and non-payers (park). 

With respect to the request for an economic study, Mr. Gano ng 
advised the Trust has already done economic and urban c'esign 
studies. The economic report is a confidential document but 
the consultants will discuss most of the content with City staff. 
They are prepared to discuss and answer specific questions on 
the economics but will not release the report. 

With respect to the impact of the commercial area on Gastown, 
Mr. Boname advised that the only amount of retail on Granville 
Island will be 70,000 sq . ft. (of a specialized nature) over the 
next 7 to 10 years consisting of small shops (not of an apparel 
nature), novelty, drug, hardware, glassware, specialized furni- 
ture, arts and crafts, etc. 

The commercial content would consisj: of such things as a 
restaurant, office space with studios, a boatel for transient 
boaters, maritime market place for boating industry, etc. 

The Trust would have to assume that the facilities would be 
of a competitive nature. The arts and crafts function is impor- 
tant to the redevelopment of the Island. Some of the wares pro- 
duced on the Island might be retailed. 
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Mr. Ganong advised that only a person who has a business on 
the Island would be permitted residential accommodation. 

He also stated that if Council agrees with the modified pro- 
cedure (Alternative 4) representation by the Trust should not be 
limited to one person. There should be at least one trustee and 
one or two consultants. 

Mr. Ganong advised that the Trust does not intend to delete 
public information meetings . 

When asked to comment on the recommendations in the report, 
Mr. Ganong advised that he could see no problem in meeting the 
City's objectives, with the following comments: 

- the Trust agrees with following the normal development 
procedure but would prefer Alternative 4, the modified 
procedure ; 

- the Trust is not prepared to consider a regulation size 
playing field but is prepared to provide large open spaces? 

- an economic study for the Island and a review and analysis 
of the Gastown Market have been done; 

- with regard to the pools, the Trust is prepared to accept 
bringing the pools up to the same City standards and 
requirements that are expected of others . 

The Director of Planning reaffirmed the need for a public 
information meeting. He indicated there should be a better dis- 
cussion of economics and the open space question should be clari- 
fied. 

The City Engineer advised that the Street and Traffic By-law 
does not apply as streets will not be dedicated. The Vendor By-law 
will not be enforceable because they are not City streets. The 
degree of safety is low as there will be a mixture of trucks, 
trains and pedestrians on a larger scale than exists now. 

The Committee commented on the redevelopment plan and the 
staff report. There was a discussion with respect to the develop- 
ment control process and the majority of the Committee felt that 
the normal process should not be circumvented. The City has a 
responsibility to get the ultimate in design and development. 
The City should not hold the public information meeting on behalf 
of the Trust but they should co-operate fully with them. 

After discussion the Committee 

RECOMMENDED 

A. THAT the Granville Island Trust be advised to follow the 
normal planning and development procedure (Alternative 3) 
with respect to the proposed redevelopment of Granville 
Island . 


cont ' d 
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Report to council 

on Planning and CevelojaM^aitl 

October 6, 1977 (^?I»-SJ 


B. THAT the Granville Island Trust give consideration to 
the following: 

(i) THAT the Granville Island Trust specify the 

approximate location of a large single open space 
(i.e. park) with a dimension and size acceptable 
to the City Council in consultation with the Park 
Board, prior to the approval of the Granville 
Island Redevelopment Plan. 

(ii) THAT the Granville Island Trust undertake a 

comprehensive economic study to determine the amount 
of commercial space that can be absorbed on 
Granville Island without disrupting other commercial 
areas in the City. This report should be submitted 
for consideration by City Council. 

(iii) THAT before the Granville Island Market is implemented, 
the City participate with the Granville Island Trust 
in a review and analysis of the Gastown Market with 
a view to determining the scale of Granville Island 
Market and the wisdom of separating the two markets. 

(iv) THAT the Granville Island Trust demonstrate to the City 
that adequate access to the Island for private 
vehicles and pedestrians can be realized. Also that 
City and Granville Island representatives discuss 
with the relevant authorities opportunities for 
servicing the Island with public transit. 


(v) THAT the Trust bring the Island olan closer to City 
standards with respect to streets and pedestrian 
safety. 


(vi) THAT the Granville Island Trust study in greater 

detail the parking needs on the Island and to relate 
it to acceptable volumes on the City street system, 
and to set the maximum number of parking spaces on 
the Island that will be compatible with the desired 
environment. ' 

(vii) THAT the Granville Island Trust bring the pools up 

to City standards and requirements, or to delete them 
from the Plan. 

(viii) THAT the Director of Planning and the Trust review 
the need for roof signs on Granville Island. 

(ix) THAT the Granville Island Trust allow more time 
for the Building Permit approval process. 

C. THAT Council instruct staff to proceed with discussions with 
the Granville Island Trust with respect to the detailed 
recommendations . 
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.IS'tiaitding cotimittee of council 
on Planning and Developmeafe 

October 6, 19 77 (VI-6) 


Clattgg #1 continued; 


D. THAT Council instruct ti? Director of Planning to co-ordinate 
discussions and to repo ' back with regard to the results of 
the discussions. 

E. THAT regardless of the planning and development procedure 
selected. Council approve the following detailed recommendations; 

(i) THAT the City and the Trust study procedures for cost- 
sharing and implementation of city street in^rovements 
necessitated by the Island development. 

(ii) THAT the City Engineer and Director of Finance review 
the informal voluntary arrangement and report to 
Council when appropriate with respect to taxation of 
Crown leases and provision of services to the Island 
by the City. 

(iii) THAT the Granville Island Trust enter into agreements 
satisfactory to the City Engineer and Director of 
Legal Services for City-owned utilities on Granville* 
Island where required, and to provide assurances with 
respect to the adequacy of street lighting." 

F. THAT the Standing Committee on Planning and Development and 
Council co-operate fully in a public information meeting to be 
held by the Granville Island Trust.. 


(Alderman Harcourt was opposed to recommendation A) 


2 . 1976 Census Figures 

The Committee considered a report of the City Manager dated 
September 28, 1977 forwarding a report of the Director of Planning 
dated September 28, 1977 (copies on file in the City Clerk's office) 

in the report the Director of Planning advises that in June, 
1976 the Planning Department estimated the population to be 445,000. 
The final 1976 census count for the City of Vancouver was 410,188 
representing a decline of 3.8% from the 1971 population of 426,260. 

The breakdown' of population and household data into geographic 
areas showing population by age groups and number of persons per 
household by type of dwelling is not expected until at least the 
end of the year. Until this information is received, the Planning 
Department is not able to fully understand the reason for the 
difference between our population estimate and the census figure, 
or the implications of the population decline. However, on the 
basis of the information available, the Department can narrow down 
both the reasons for the discrepancy and the likely implications. 
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Report to Council 
Standing cotmnittsetj of council 
on plfmning and Oevsldipiftiint 
Oeto)?er 6, 1977 


The report states: 
Reasons for the Discrepan cy : 

1. The discrepancy was not caused by a difference in the Planning Department's esti- 
mate of total dwelling units in the City at June 1st, 1976 (in fact, our estimate 
was 1,000 units lowe r than the census figure). 

2. There is, however, a significant discrepancy between the census figures and our own 
estimates of the number of vacant and occupied dwelling units. The census reported 
4,730 additional vacant units and 3,690 fewer occupied units than our estimates 
(noting that the census dwelling unit counts are still preliminary). However, 

even if these units were occupied, this would only account for at most 10,000 people 
or less than one-third of the difference between the two population figures. 

3. The remainder of the discret^ancy is the result of an apparent decline in average 
household size. The Planning Department's estimate was based on the assumption 
that average household size for each dwelling unit type in 1976 was the same as 
in 1971. The census figures imply that average household size has declined from 
2.67 to 2.45 between 1971 and 1976. 

impVi cations : 

On the basis of the information received to date, it would appear that there has been 
a pr'onounced decline in average household size in the City, most likely caused by a 
displacement of young couples, with or without children, by single person households. 
T:,1' change could have very significant effects on the social structure of the City as 
well as on the financing and delivery of City services. The demand for many City 
services varies at least as much with the number of households as it does with popu- 
lation. Vancouver may then find itself spending more to serve an increasing number 
of nouseholds while its population and hence access to provincial revenue sharing is 
dec! i ni ng . " 


The Committee 
RECOMMENDED 

THAT the report of the City Manager and the report of the 
Director of Planning, both dated September 28, 1977, be 
received . 


The meeting adjourned at approximately 3:30 p.m. 


■i^im # # * # * 



CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 


A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, October 25, 1977, in the Council Chamber, 
commencing at 2:00 p.m. 


PRESENT ; Mayor Volrich 

Aldermen Bellamy, Brown, Ford, 

Gerard, Gibson, Kennedy 
Harcourt, Puil and Rankin 

ABSENT ; Alderman Marzari 

CLERK TO THE COUNCIL: D.H. LITTLE. 


PRAYER 

The proceedings in the Council Chamber were opened with 
prayer, offered by the Civic Chaplain, the Reverend Roy Bell, 
of the First Baptist Church, Vancouver. 


'IN CAMERA' MEETING 

The Council was advised that there were matters to be 
considered 'In Camera' later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Bellamy 
SECONDED by Aid. Kennedy 

THAT the minutes of the Regular Council Meeting of October 
18, 1977, with the exception of the 'In Camera' portion, be 
adopted . 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Puil 
SECONDED by Aid. Rankin 

THAT this Council resolve itself into Committee of the 
Whole, Mayor Volrich in the Chair. 

- CARRIED UNANIMOUSLY 


UNFINISHED BUSINESS 

1. Grant Request of the Y.M.C.A. 

For Langara Property 

Council, on October 18, 1977, deferred consideration of 
a Manager's Report dated October 14, 1977, concerning a grant 
request from the Y.M.C.A. for its Langara Property, pending 
further information from the Organization. 

Pursuant thereto. Council noted a letter from the Y.M.C.A. 
dated October 21, 1977, detailing its case for a grant of 
one-third of the cost of the land for the new facility at 
Alberta and 49th Avenue. 
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UNFINISHED BUSINESS (Cont'd) 

Grant Request of the Y.M.C.A. 
For Langara Property (Cont'd) 

Mr. R.E. Fairbairn, representing the organization , also 
addressed Council this day, giving further explanations on 
the matter, indicating that the Group had originally hoped to 
lease property on the Langara Campus. However, this 
fell through, it was then necessary to purchase land, but 
funds were not originally in the organization's campaign goal. 

Council then considered the Manager's Report, of October 
14, 1977, and it was 

MOVED by Aid. Rankin 

THAT the request of the Y.M.C.A. for a one-third reduction 
be approved in the amount of $150,000, subject to the organization 
entering into an agreement undertaking to comply with the City's 
existing policy re non-profit organizations as per Council's 
resolution of December 3, 1974. 

,,,, ^ - CARRIED BY THE 

(Aid. Puil opposed) REQUIRED MAJORITY 


Mountain View Cemetery 

It was agreed to defer consideration of the above report 
until later this day. 


COMMUNICATIONS OR PETITIONS 

1. Annual Concert for School 
Safety Patrol Students. 

In a letter dated October 18, 1977, the Chief Constable 
requested that Council provide for the free use of the Queen 
Elizabeth Theatre for a Variety Concert, on February 7, 1978, 
for school children who serve on the Vancouver School Safety 
Patrols. The amount involved is $635.00. 

MOVED by Aid. Rankin 

THAT the request of the Chief Constable for free use of 
the Queen Elizabeth Theatre on February 7, 1978, for the purpose 
described in his letter, be granted. 

- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 


2. Development Permit Application 
4 64 2 Dunbar Street. 


MOVED by Aid. Rankin 

THAT the request of the Vancouver Resources Board to 
appear as a delegation on the matter of a Development Permit 
for 4 642 Dunbar Street, be granted. 

- CARRIED UNANIMOUSLY 


3 . Jericho Beach Park - Hangar #5 

Under date of October 17, 1977, the Chairman of the Board 
of Parks and Recreation, submitted a letter quoting the following 
motion of the Board at its meeting on October 11, 1977: 


Cont'd 
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COMMUNICATIONS OR PETITIONS (Cont'd) 

Jericho Beach Park - 
Hangar #5 (Cont'd) 

"RESOLVED: 

THAT City Council be advised that the Board does not 
concur with Council's recommendation of September 13, 
1977, with respect to Hangar #5, and the Board intends 
to carry on development of Jericho Beach Park in the 
best interests of the public, and further the Board 
requests City Council to turn over District Lots 4565, 
5098 and 7030 to the Park Board's care, custody and 
management, for park purposes as soon as possible." 

MOVED by Aid. Harcourt 

THAT the letter from the Park Board be received and the 
Board be advised that Council is not prepared to agree with 
it on this matter and, therefore, the Park Board be urged to 
reconsider its position with respect to Council's motion 
of September 13, 1977. 

- CARRIED 

(Aid. Brown opposed) 

MOVED by Aid. Rankin 

THAT the Community Services Committee investigate 
obtaining an appropriate user for Hangar #5. 

- CARRIED 

(Aid. Bellamy, Brown, Ford and Gibson opposed) 


4 . Point Grey Road Waterfront Properties 

Council noted a letter dated October 17, 1977, from the 
Board of Parks and Recreation, concerning the Point Grey Road 
Waterfront Properties commending Council for its recent reaffirm 
ation of continuing the policy of total acquisition of the 
Point Grey Road waterfront properties, and requesting Council 
to actively pursue means of minimizing redevelopment of 
existing housing. 

MOVED by Aid. Harcourt 

THAT the aforementioned letter from the Board of Parks 
and Recreation be received. 

- CARRIED UNANIMOUSLY 


5 . Four Day Work Week 

A letter, dated October 20, 1977, was noted from Mrs. 
Marilyn Clark, a civic employee, who requested permission to 
speak to Council when it considers the report of the Finance 
and Administration Committee regarding the four-day work week. 
Mrs. Clark will be representing the viewpoint of the Excluded 
(other than Senior) City staff. 

MOVED by Aid. Rankin 

THAT the above-mentioned request of Mrs. Marilyn Clark, 
be granted. 

- CARRIED UNANIMOUSLY 


Regular Council, October 25, 1977 

COMMUNICATIONS OR PETITIONS (Cont'd) 


6. Petition - Camosun Bog 
Park Reserve 


In a letter dated October 17, 1977, a number of property 
owners in the 4000 Block, West 21st Avenue requested to appear 
as a delegation before Council on the matter of withholding the 
marketing of lots 9 - 18 on the South Side of 21st Avenue, as 
it is desirable to retain the property as parkland. 

MOVED by Aid. Harcourt 

THAT the afore-mentioned delegation request be granted. 

- CARRIED UNANIMOUSLY 


7 . Report on Prostitution 

The Council noted a letter from the Downtown Eastside 
Residents' Association requesting to address Council on any 
proposal to pass an anti-vagrancy by-law aimed at prostitution. 

Council was reminded that the report from the Chief 
Constable on the matter of prostitution will be considered by 
Council at its next meeting. 

MOVED by Aid. Rankin 

THAT the foregoing delegation request be granted. 

- CARRIED 

(Aid. Gerard and Kennedy opposed) 


8. Request for permission to 
sell liquor at Bazaar. 


A letter dated October 24, 1977, from the Vancouver 
Hadassah-WIZO Bazaar & Exposition, was noted, requesting 
permission to serve beer at its Pizza and Beer Booth on 
November 2nd and 3rd at the P.N.E. 

MOVED by Aid. Harcourt 

THAT the foregoing request be granted, subject to the 
following conditions: 

a. Approval by the Chief Constable. 

b. Any food concessions to be approved by the 
City Health Department. 

c. Applicant obtaining all necessary permits 
including a special event liquor permit from 
the Liquor Control & Licensing Branch. 

d. Proper supervision by the organizers. 


- CARRIED UNANIMOUSLY 


Regular Council, October 25, 1977. 

CITY MANAGER'S & OTHER REPORTS 


A. I4ANAGER'S GENERAL REPORT 
OCTOBER 21, 1977 


Building & Planning Matters 
(October 21, 1977) 


The Council considered this report which contains five 
clauses identified as follows: 


CI. 

1: 

CI. 

2: 

CI. 

3: 

CI. 

4: 

CI. 

5: 


Strata Title Application - Conversion 
1553 West 12th Avenue 

Riley Park N.I. P. Appropriation of Funds - 
Brock School - Gymnasium for Community Use 
Kitsilano N.I. P. - Kitsilano Neighbourhood 
House Grounds Improvements 
D.P.A. - 3495 West 4th Avenue 
Space Requirements - City Hall 


Clauses 1,2,3, & 5 . 

MOVED by Aid. Puil 

THAT the recommendations of the City Manager, as contained 
in clauses 1, 2, 3 and 5 of this report, be approved. 

- CARRIED UNANIMOUSLY 


Development Permit Application - 

34 95 West 4th Avenue 

(Clause 4) 


In considering this clause the Council noted a letter 
dated October 24, 1977, from Michael Katz Associates, commenting 
on the application, and requesting that Council allow the 
application to be processed under the current Zoning By-law. 

MOVED by Aid. Puil 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved; 

FURTHER THAT the letter from Michael Katz Associates be 
received . 

- CARRIED UNANIMOUSLY 


Licenses & Claims Matters 
(October 21, 1977) 


4 027 West 18th Avenue 
I. & M. Enterprises. 
(Clause 1) 


MOVED by Aid. Puil 

THAT this clause in the City Manager's report, be received 
for information. 

- CARRIED UNANIMOUSLY 


Fire & Traffic Matters 
(October 21, 1977) 

Improved Lighting for Portion 
of Burrard Street, between 
Cornwall Avenue & 17th Avenue 
(Clause 1) 


MOVED by Aid. Ford 

THAT the recommendation of the City Manager, as contained ir 
this clause, be approved. 

- CARRIED UNANIMOUSLY 
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STANDING COMMITTEE OF COUNCIL 

ON TRANSPORTATION 7 

OCTOBER 29, 1970 

Clause 3 Continued 

(a) that any projects which are undertaken as part of this program 
must be sponsored jointly by municipal, provincial and federal 
governments; 

(b) that each project must have some element of existing federal 
involvement; 

(c) that greater priority will be given to projects in those areas 
where the problems are most severe and the lower limit of area 
size will be about 50,000 population; 

(d) that the alternatives to be tested in initial feasibility 
studies will be clearly definable from the existing situation, 
i.e. it is not the purpose of the development program to plan 
extensions to existing rapid transit lines or add lanes to 
existing highways; 

(e) that the current program for feasibility studies of demon- 
stration projects allocates only limited federal funds which 
will only allow two or three major feasibility studies per 
year, therefore project selection will be fairly rigorous; 

(f) that any projects undertaken as part of the Urban Transporta- 
tion Program must contribute toward the development of an 
overall federal policy on urban affairs or fit within the 
planning framework as it develops; 

(g) that the Treasury Board will evaluate all projects to ensure 
they meet criteria of sound business management; 

(h) that projects undertaken must have applicability to other 
Canadian areas of a similar nature in terms of size and 
problems; projects which are applicable to the study area 
will not be considered. 

Included in the information with respect to the scope of the program 
was an item dealing with improvements to existing public transit, 
and the Chairman pointed out that he felt this section should be 
carefully reviewed as it was suggested that the recommended project 
would take the form of a city bus experiment using as many tech- 
niques as possible to improve the service and get maximum impact 
from the study. 

After due consideration it was 

RECOMMENDED that the letter from the Department of Transport dated 
September 1 , together with the terms of reference be referred to 
the Board of Administration for report back to the Committee as to 
how this Urban Transportation Development Program may apply to 
this area. 


Due to lack of time it was 

RECOMMENDED that the report of the Chairman dated October 29 
respecting the Regional District Report on Rapid Transit be 
referred to the next meeting of the Committee. 

FURTHER RECOMMENDED that the next meeting of the Transportation 
Committee be held on Thursday, November 12, at 9:30 a.m. 


The meeting adjourned at approximately 11:50 a.m. 


* * * ^ -x- 
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CITY MANAGER'S & OTHER REPORTS (Cont'd) 


Finance Matters 
(October 21, 1977) 


The Council considered this report which contains seven 
clauses identified as follows: 


CI. 1: Library - Staffing 

CI. 2: Revision of Business License Fees for 1977 
CI. 3: Reprinting of Traffic Control Manual for Work 

on City Streets 
CI. 4: Fire Department - Apparatus Replacement Program 
CI. 5: Park Board Budget Reallocation 

CI. 6: Haebler Residential and Commercial Development 
at 7th and Laurel - Earthquake Insurance 
Requirement and Land Lease 

CI. 7: Industrial Development Office 


Clauses 1-6 inclusive 


MOVED by Aid. Ford 

THAT the recommendations of the City Manager, as contained 
in clauses 1, 2, 3, 4, 5 and 6 of this report^ be approved. 

- CARRIED UNANIMOUSLY 


Industrial Development Office 
(Clause 7) 

MOVED by Aid. Kennedy 

THAT the recommendations of the City Manager, as contained 
in this clause, be approved. 

- CARRIED 

(Aid. Brown, Gibson, Harcourt and Rankin opposed) 


MOVED by Aid. Gibson 

THAT this whole matter be deferred, and the framing of the 
functions of the Industrial Development Office be referred to 
the next meeting of the Planning and Development Committee for 
report to Council. 

- LOST 

(Aid. Bellamy, Gerard, Kennedy, Puil, Rankin and 
the Mayor opposed) 

(The motion to defer having lost, the motion by 
Alderman Kennedy was put and carried) 


DELEGATION 


1. Staffing - Marpole Local 
Area Planning Program 

On October 18, 1977, Council deferred a Manager's report 
dated October 11, 1977, concerning Marpole Local Area Planning 
Program, pending the hearing of a delegation from the Marpole/ 
Oakridge Area Council. 

Mr. Elgin Ruddell, representing the organization, addressed 
Council, supporting recommendation (A) as contained in the 
Manager's report, but if Council did not approve this, he 
recommended approval of recommendation (C) . Mr. Ruddell also 
offered the services of his organization to assist in a program. 
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DELEGATION (Cont'd) 

Staffing - Marpole Local 

Area Planning Program (Cont'd ) 

MOVED by Aid. Kennedy 

THAT recommendation (B) contained in the City Manager's 
report of October 11, 1977, be approved. 

- LOST 

(Aid. Bellamy, Brown, Gibson, Harcourt, Puil , 
Rankin and the Mayor opposed) 


MOVED by Aid. Puil 

THAT this whole matter be deferred for six months, pending 
the outcome of a Federal Government decision on alternatives 
of providing capital funds to municipalities. 

- LOST 

(Aid. Bellamy, Brown, Ford, Gerard, Gibson, Harcourt, 
Kennedy, Rankin and the Mayor opposed) 


MOVED by Aid. Rankin 

THAT recommendation (A) as contained in the Manager's 
report of October 11, 1977, be approved. 

- CARRIED UNANIMOUSLY 


The Council recessed at 4.07 p.m. and, 
following an 'In Camera' meeting in 
the Mayor's Office, reconvened in the 
Council Chamber at 4.45 p.m. 


The Council, in Committee of the Whole, 
reconvened in the Council Chamber at 
4.45 p.m., with Mayor Volrich in the 
Chair and the same Members present. 


CITY MANAGER'S & OTHER REPORTS (Cont'd) 


Gymnasium Facility - 800 Cassiar Street 

The Council considered a report dated October 14, 1977 
from the City Manager concerning Gymnasium Facility at 800 
Cassiar Street. 


MOVED by Aid. Harcourt 

THAT the recommendation of the City Manager, as contained 
in this report, be approved. 

- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 


Property Matters 
(October 21, 1977) 

The Council considered this report which contains six 
clauses identified as follows: 


CI. 1: Lease of City-owned Property - 2215 Commissioner 
CI. 2: Rental Review - Road Widening Strips on Cambie & 
Yukon Streets 

CI. 3: Sale of Property - N/S Cordova between Princess 
and Heatley 

CI. 4: Burrard Street Widening - 1917-1945 Burrard 
CI. 5: Proposed Land Exchange & Sale - City-owned Land 

at Penticton and Grandview Highway and Housing 

Corporation of B.C. -owned Land at 4th Avenue and 

Discovery Street 
CI. 6: Open Bible Chapel - Exchange of 405 West 10th 

Avenue (for civic purposes) for City-owned lots 

in Champlain Heights 


Clauses 1-4 inclusive 

MOVED by Aid. Gibson 

THAT the recommendations of the City Manager, as contained 
in clauses 1, 2, 3 and 4 of this report, be approved. 

- CARRIED UNANIMOUSLY 


Proposed Land Exchange & Sale - 
City-owned Land at Penticton and 
Grandview Highway and Housing 
Corporation of B.C. -owned Land 
at 4th Avenue and Discovery Street 
(Clause 5) 


In considering this clause, the Council noted a letter 
dated October 19, 1977, from the Columbia Housing Advisory 
Association, enclosing a copy of its original brief dated June 
17, 1977, and requesting the organization be granted an 
opportunity of meeting with Council or a Committee, to resolve 
the matter of the price of the land at 4th and Discovery, and 
obtain approval in principle for its use as an elderly citizens' 
development. 

MOVED by Aid. Brown 

THAT the recommendation of the City Manager as contained in 
this clause, be approved: 

FURTHER THAT the delegation request of the Columbia Housing 
Advisory Association be granted and the organization appear 
before the Planning and Development Committee. 


- CARRIED UNANIMOUSLY 
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CITY I4ANAGER'S AND OTHER REPORTS (cont'd) 

Property Matters 
(October 21, 1977) 

Open Bible Chapel - Exchange of 405 West 
10th Avenue (required for civic purposes) 
for City-owned lots in Champlain Heights 
(Clause 6) 


MOVED by Aid. Brown, 

THAT Council cancel the exchange agreement and 

(a) instruct the Supervisor of Properties to enter into 
negotiations to acquire the 10th Avenue property on 
a lease back basis. The result of such negotiations 
to be the subject of a further report to City Council. 
Funds to be obtained from 1977 Land Purchase Fund for 
future civic projects; 

(b) place the land in Champlain Heights, described as Lots 
5, 6 and 7, District Lot 334, Plan 13993, on the 
market for sale.; 

FURTHER THAT the matter of the type of development be referred 
to the Director of Planning for review prior to advertising the 
properties for sale in early 1978. 

- LOST 

(Aldermen Bellamy, Ford, Gerard, Kennedy, Rankin and 
the Mayor opposed) 

MOVED by Aid. Kennedy, 

TIiAT the exchange date be extended to April 30, 197 8, as 
requested, but that interest be charged on the net purchase 
price from the date of Council's approval of this clause as a 
condition of extending the date; 

FURTHER THAT the Society be permitted to seek funding from 
sources other than CMHC and the B.C. Department of Housing. 

- CARRIED 

(Aldermen Brown and Harcourt opposed) 


Steam Bath License - 
1233 Hornby Street 

Council had for consideration a Manager's report dated 
September 13, 1977, in which the City Manager submits for 
Council's consideration the matter of granting a business license 
to operate a steam bath at 1233 Hornby Street to Mr. Stenback and 
Mr . Moore . 

Distributed this day to Council was a memorandum from the 
Medical Health Officer on this matter setting forth various 
alternatives which could resolve some of the problems caused by 
steam baths of this nature. 

Mr. R. Brail, lawyer, addressed Council on behalf of the 
applicants. He circulated a policy statement which the applicants 
have issued to all staff at the steam bath with respect to the 
operation of the premises. He further advised that most of the 
work required by the City Health Department to bring the premises 
up to standard is completed and the remainder is under way. 

The Medical Health Officer and the Director of Environmental 
Health both addressed Council on this matter and also answered 
specific questions from Council members. 

cont ' d. . . . 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 


Steam Bath License - 

1233 Hornby Street (cont'd) 

MOVED by Aid. Rankin, 

THAT the Director of Permits and Licenses be instructed to 
issue a steam bath license for the premises at 1233 Hornby Street 
if the applicants have complied with the following conditions: 

each cubicle to be 18" from the floor and 
of a height not more than 5 ' 

these cubicles not have doors; 

should the applicants not comply with these conditions, the 
application is refused. 

- CARRIED 

(Aldermen Gerard, Gibson, Kennedy and the Mayor opposed) 

MOVED by Aid. Gibson, 

THAT the application for a steam bath license at 1233 Hornby 
Street be deferred pending a report to Council within two weeks 
from the Medical Health Officer in respect of new regulations. 

- LOST 

(Aldermen Brown, Ford, Harcourt, Kennedy, Rankin and 
the Mayor opposed) 

The Medical Health Officer was instructed to bring forward 
an early report to Council on suitable by-law amendments in 
respect of appropriate regulation of such premises. He was 
further instructed to re-submit at the same time, his memorandum 
cf October 18, 1977, to Mayor and Council on the steam bath 
license - 1233 Hornby Street. 

(At this point in the proceedings. Alderman Puil 
left the meeting.) 


UNFINISHED BUSINESS (cont'd) 

Mountain Vie;; Cemetery - 
Ninth Renovation 


Council on October 18, 1977, deferred consideration of the 
report of the City Manager dated October 14, 1977, on Mountain 
View Cemetery - ninth renovation pending the appearance of the 
Medical Health Officer before Council. 

The Medical Health Officer answered questions from Council 
members on the present renovation and other related matters. 

MOVED by Aid. Kennedy, 
THAT 

(a) Council approve the ninth renovation as described by 
the Medical Health Officer in the report of the City 
Manager dated October 14th, including preparation of 
such plans and records as required. 

(b) Funds in the amount of $35,714.00 be appropriated from 
reserve for Cemetery Redevelopment, Account No. 4759. 

(This has been the source of funding for previous 
renovations of this nature for the Cemetery. ) 

(c) The Medical Health Officer be authorized to make the 
necessary arrangements with the Minister of Consumer 
Services to proceed. 

- CARRIED 

(Alderman Brown opposed) 
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B. King George High School, 
Block 80 


MOVED by Aid. Harcourt, 
THAT 

(a) the Director of Legal Services be instructed to bring 
forward a by-law to designate as a Municipal Heritage 
Site the King George High School, Block 80 and the 
land on which it sits. 

(b) Council instruct the Mayor to strike a committee to 
negotiate with the owners of Block 80 in an effort 
to reach a settlement before November 29, 1977, the 
outcome of the negotiation to be before Council for 
consideration on or before the public hearing scheduled 
for November 29, 1977. 

- CARRIED 

(Aid. Bellamy , Gerard,Kennedy and the Mayor opposed) 


C. Long Term Care - 

Program and Facilities 

MOVED by Aid. Rankin, 

THAT the recommendations of the City Manager contained in 
his report dated October 24, 1977, be approved. 

- CARRIED UNANIMOUSLY 

I. Report of Standing Committee 
on Community Services, 
October 20, 1977 


Development Permit Application 
535 Howe Street (Clause 1) 

MOVED by Aid. Rankin, 

THAT the recommendation of the Committee contained in this 
Clause be approved. 

- CARRIED UNANIMOUSLY 


G.V.R.D. Matters 

There were no comments with respect to G.V.R.D. matters 
insofar as the Regional District meeting for October 26, 1977, 
is concerned. 


C0MI4ITTEE OF THE WHOLE 

MOVED by Aid. Rankin, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Rankin, 
SECONDED by Aid. Bellamy, 

THAT the report of the Committee of the Whole be adopted. 


- CARRIED UNAiaMOUSLY 
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BY-LAWS 

1. BY-LAW TO AMEND BY-LAW NO. 5019, 
BEING AN AREA DEVELOPMENT PLAN 
BY-LAW (False Creek, Area 6, 
Phase 2) 


MOVED by Aid. Harcourt, 
SECONDED by Aid. Bellamy, 

THAT the By-law be introauced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Bellamy, 

THAT the By-law be given second and third readings and the 

Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


2. BY-LAW TO AMEND BY-LAW NO. 3575, 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW (HA-1 Chinatown and HA- 2 
Gastown Historic Area District 
Schedules) 


MOVED by Aid. Brown, 
SECONDED by Aid. Gibson, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Brown, 
SECONDED by Aid. Gibson, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


3. BY-LAW TO AMEND BY-LAW NO. 3575, 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW (N/S Charles between Cassiar 
and Kootenay Streets) 


MOVED by Aid. Kennedy, 
SECONDED by Aid. Gerard, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments , it was 

MOVED by Aid. Kennedy, 
SECONDED by Aid. Gerard, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 


- CARRIED UNANIMOUSLY 
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BY-LAWS (cont'd) 

4. BY-LAW TO DESIGNATE KING GEORGE HIGH 
SCHOOL AND THE SURROUNDING LANDS 
CONTAINED WITHIN BLOCK 80, DISTRICT 
LOT 541, A MUNICIPAL HERITAGE SITE 

MOVED by Aid. Ford, 
SECONDED by Aid. Rankin, 

THAT the By-law be introduced and read a first time. 

- CARRIED 

(Aldermen Bellamy, Gerard, Kennedy and the Mayor 
opposed) 

The By-law was read a first time and it was then 

MOVED by Aid. Ford, 
SECONDED by Aid. Rankin, 

THAT consideration of this By-law be deferred until after 
the hearing on the By-law has been held, and that the Director 
of Legal Services take all necessary steps and procedures as 
approved by Council on October 4, 1977, to bring the matter 
before Council. 

- CARRIED UNANIMOUSLY 


MOTIONS 


A. Allocation of Land for Lane Purposes 

(South 20' of Lot 2, Block 22 of Blocks 
10 to 13 and 22 to 25, D.L.'s 391 & 392 
Plan 1604) 


MOVED by Aid. Gibson, 
SECONDED by Aid. Ford, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for lane purposes, the following described lands: 

South 20 feet of Lot 2, Block 22 of Blocks 10 to 13 
and 22 to 25, District Lots 391 and 392, Plan 1604; 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes, and declared to form and constitute portions of 
lane. 

- CARRIED UNANIMOUSLY 


B. Closing, Stopping Up, Conveying to 

Abutting Owner & Consolidation (Portion 
of 57th Avenue, east of Prince Edward) 

MOVED by Aid. Gibson, 
SECONDED by Aid. Ford, 
THAT WHEREAS 

(1) The City of Vancouver is the owner of all the streets 
and lanes lying within the limits of the City of 
Vancouver; 

(2) The North 7 feet of Lot "I", Subdivisions 1 to 4 , 
Blocks 3 to 7, District Lot 657, Plan 3424 was 
established for lane under filing 43305; 

(3) The said North 7 feet is no longer required for lane; 


cont'd. 


383 


Regular Council, October 25, 1977 


14 


MOTIONS (cont'd) 


Closing, Stopping Up, Conveying to Abutting 
Owner & Consolidation (Portion of 57th Avenue 
east of Prince Edward) (cont'd) 


(4) The abutting owner wishes to acquire the said 7 feet; 

THEREFORE BE IT RESOLVED THAT the North 7 feet of Lot "I", 
Subdivisions 1 to 4 , Blocks 3 to 7 , District Lot 657, Plan 3424, 
now lane, be closed, stopped up and conveyed to the abutting 
owner and consolidated with the balance of said Lot "I" to form 
one parcel. 


C. Allocation of Land for Road Purposes 
(East 7' of Lot 11, Block 327, D.L. 
526, Plan 590) 


MOVED by Aid. Gibson, 
SECONDED by Aid. Ford, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for road purposes, the following described lands: 

East 7 feet of Lot 11, Block 327, District Lot 526, Plan 
590, the same as shown outlined red on plan prepared by 
G, Girardin, B.C.L.S., dated January 13, 1977, and 
marginally numbered LF 8039, a print of which is hereunto 
annexed; 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for road purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
road purposes, and declared to form and constitute portions of 
road. 


- CARRIED UNANIMOUSLY 


- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 6:10 p.m. 



The foregoing are Minutes of the Regular Council Meeting 
of October 25, 1977, adopted on N^^fember 1, 197 7. 



MAYOR 
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Manager's Report, October 21, 1977 (BUILDING: A-4 - 1) 

BUILDING AND PLANNING MATTERS 

RECOMMENDATION ; 

1. Strata Title Application 

Conversion - 1553 West 12th Avenue 

The Director of Planning Reports as follows: 

"An application has been received from Inverness Holdings Limited, owners 
of a two storey, wood frame fourplex at 1553 West 12th Avenue, Lot 21, 
Block 390, D.L. 526, Plan 991, to convert the building, erected in 1972, 
from rental to Strata Title ownership. 

The site is 50' x 125' and zoned RM-3 Multiple Dwelling District. (See 
Appendix 'A' for site plan). 

The Applicants have submitted the following information: 

(1) Strata Plan 

(2) Letters from the four most recent tenants - three had voluntarily 
vacated their suites for various reasons and one tenant intended 
to remain following stratification, as a tenant of the present 
owner. 

(3) Declaration of building quality from Lawrence Haame, Architect. 
(See Appendix 'B'). 

Further to the condition of the building, the Director of Permits and Licences 
reports as follows: 

"Inspections have been carried out at the above address. Visual 
exterior inspections reveal that the building complies substantially 
with all relevant City By-Laws - Building, Plumbing, Gas and 
Electrical. It should be noted that there is no way of determining 
to what degree this building may comply with present day sound control 
standards." 

Further to the occupancy of the building, the Director of Social Planning reports 
as follows; 

"Only one suite is presently occupied and that tenant is in favour 
of the conversion. Approval recommended." 

In the absence of any objections from tenants to the proposed conversion, the 
Director of Planning with the concurrence of the Director of Permits and 
Licences and the Director of Social Planning recommends that: 

"This Application be approved, thereby permitting the conversion of the 
premises at 1553 West 12th Avenue to Strata Title Ownership. (Four 
Strata Lots), and the Approving Officer is hereby authorised to issue 
the required Certificate of Approval (Form #10)," 

The City Manager RECOMMENDS that the recommendation of the Director of Planning 
be approved. 


2. Riley Park N.I. P. Appropriation of Funds: 
Brock School - Gymnasium for Community Use 

The Director of Planning reports as follows: 

"On July 26, 1977, Council approved the Riley Park N.I. P. Concept Plan 
which included an allocation of $21 ,000.00 for improvements to the 
public facilities at Brock Elementary School. A portion of this allocation 
was earmarked to equip the school's gymnasium to facilitate community use. 
The purpose of this report is to recommend the appropriation of funds for 
the purchase and installation of this gymnasium equipment. 


Cont'd 
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CITY OF VANCOUVER 

REGULAR COUNCIL MEEETING 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, November 17, 1970, in the Council Chamber, 
at approximately 9:30 A.M. 

PRESENT : His Worship the Mayor 

Aldermen Adams, Broome, Calder, Hardwick, 

Linnell, Phillips, Rankin, Sweeney 
and Wilson 

ABSENT : Alderman Bird 

CLERK TO THE COUNCIL : D.H. Little 

PRAYER The proceedings in the Council Chamber were opened 
with prayer. 

ACKNOWLEDGMENT His Worship the Mayor acknowledged the 

presence in the Council Chamber of students 
from Sir Wilfred Laurier and Magee Secondary 
Schools . 

'IN CAMERA ' MEETING 

The Council agreed to an 'In Camera' meeting later this 

day. 

ADOPTION OF MINUTES 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Wilson, 

THAT the Minutes of the Regular Council meeting (including 
'In Camera*) , dated November 10, 1970, be adopted after altering 
the reference on page 13 re Parking Situation surrounding the 
P.N.E., by striking out the words 'on front lawns or' after the 
word 'permitted' and inserting in lieu thereof the word 'in'. 

- CARRIED 

(The reference, therefore, will now read as follows: 

'Alderman Wilson referred to notices received by home 
owners in the vicinity of the P.N.E. advising them re 
contravening the Zoning By-law if parking is being 
permitted in backyards of their property. The Alderman 
requested the Official Traffic Commission consider the 
matter with a view to permitting such parking.') 

MOVED by Aid. Rankin, 
SECONDED by Aid. Linnell, 

THAT the Minutes of the Adjourned Council 
Camera), dated November 12, 1970, be adopted. 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Rankin, 

THAT this Council resolve itself into Committee of the Whole, 
His Worship the Mayor in th& Chair. 

- CARRIED 


meeting (In 

- CARRIED 
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Manager's Report, October 21, 1977 (BUILDING: A-4 - 2) 

Clause 2 Cont'd 

The Brock School gym is used at present for a number of after-school 
public activities but such use is hindered by a lack of appropriate 
equipment. In addition to present users, other local people have 
expressed interest in starting recreation activities in the gym 
including groups from two daycare centres, local youth organizations, 
and groups from the Riley Park Community Complex. Also the Brock School 
staff would like to expand and diversify their after-school recreation 
functions to serve local children. The Riley Park Citizens' N.I.P 
Planning Committee strongly supports the proposed expenditure and 
recommended it in their Neighbourhood Concept Plan because they feel 
it would create new opportunities for young people to be involved in 
productive leisure time activities. The new gymnasium equipment is 
itemized in Appendix I, attached, as agreed by the Riley Park Citizens' 
N.I.P. Planning Committee, Brock School Staff and the Vancouver School 
Board. 

The Central Mortgage and Housing Corporation has been advised of this 
proposed expenditure and concurs with the recommendation for funding 
of this project. The total cost is $14,670.00. 


The Director of Planning RECOMMENDS that Council approve an expenditure 
of $14,670 . 00 to be appropriated from the Riley Park N.I.P. Social and 
Recreational Facilities Budget Account 898/9412 for the purchase of 
gymnasium equipment for Brock School, costs to be shared as follows: 


C.M.H.C. $7335.00 
Province of B.C. $3667.50 
City of Vancouver $3667.50." 

The City Manager RECOMMENDS that the recommendation of the 
Director of Planning be approved. 


3. Kitsilano Neighbourhood Improvement Program: Kitsilano 
Neighbourhood House Grounds Improvements 


The Director of Planning reports as follows: 

"On May 10,1977 City Council approved the expenditure of up to $5,000 from the 
Kitsilano N.I.P. budget for the purposes of hiring a consultant to prepare detailed 
designs and cost estimates for improvements to the grounds at Kitsilano 
Neighbourhood House. The intent of these improvements was to create a park-like 
area which would improve the appearance and useability of the Neighbourhood 
House. This fee was based on a very preliminary cost estimate for the project 
of $50,000 and was intended to include design and estimating costs only. 
Jane Redpath of Don Vaughn & Associates was hired. 

On August 23, 1977 City Council approved the expenditure of up to $68,000 for 
this project and instructed that the project be sent to public tender. Bids were 
received and opened on September 21, 1977. The low bid was from Lewis 
Construction Co. for $67,275. When the costs of the building permit, advertisements 
for the tendering and a small contingency are added to the bid, the whole 
approved amount of $68,000 is accounted for. 

On August 25, 1977 the consultant wrote and asked that an additional $1,000 be 
added to her fee (for a total of $6,000) as the project was somewhat larger and 
more complicated than originally anticipated and to pay for supervision of the 
construction. Supervision costs were not included in the original agreement 
with the consultant. 

The Kitsilano Site Office Co-ordinator supports the consultant's request for an 
additional fee. He notes that a total fee of approximately 10% of the total 
project cost (i.e. $6,800) is standard for a project of this type and that 20% 
to 30% of this fee (i.e. $1,360 - $2,040) is usually set aside for supervision. 
Also it is felt that it is very desirable to have the consultant supervise the 
work to ensure that what was approved in the design stage actually gets built. 
As the request is for less than is usually paid for this type of work and the 
work is required, it is recommended that the consultant's fee be increased by 
the requested amount ($1,000"). 


Cont'd 
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(BUILDING:' A-4 - 3) 


Clause 3 Cont'd 

There are no funds remaining in the Recreation Facilities category of the Kitsilano 
Neighbourhood Improvement Program budget. There is, however, a small amount of 
money which has been received as rents from the houses on the NIP Housing sites, 
some of which could be used for this project. 

Therefore, it is RECOMMENDED: 

THAT City Council approve the expenditure of up to $1,000 (one thousand dollars) 
from the Kitsilano Neighbourhood Improvement Program budget. Social Housing 
category, for the purposes of hiring the consultant who prepared the design 
for the improvements to the Kitsilano Neighbourhood House grounds to supervise 
the construction of this project. 

The cost sharing on the project is: 


The City Manager RECOMMENDS that the recommendation of the Director 
of Planning be approved. 


4. 3495 West 4th Avenue 

Development Permit Application #79043 


The Director of Planning reports as follows: 

"On October 12, 19 77 Development Permit Application #79043 
was filed by M. Katz , Architect, to construct a 3 storey 
and basement apartment building containing 12 dwelling 
units. The proposed development is located on the north 
east corner of Collingwood and West 4th Avenue. The site 
is located in a RM-3A district. 

On October 5, 19 77, the Director of Planning made an 
application to rezone an area of Kitsilano for the proposed 
"Kitsilano Conversion Area" and the subject site would be 
within an area that is proposed to be rezoned to RM-3A1. 

The Public Hearing for this rezoning application is scheduled 
for November 17, 19 77. 

The development, as proposed by Development Permit Application 
#79043, would not be an outright use according to the RM-3A1 
District Schedule, in that it would have a floor space ratio of 
1.38 in lieu of the permitted .75 (outright) and would be 
subject to compliance with the Kitsilano Design Guidelines for 
apartment areas. 

Because the changes to the By-law have not been approved, and 
as this Development Permit Application was filed after the 
date of application of the proposed amendment, Covincil may 
withhold the issuance of the Development Permit pending the 
adoption of the amending By-law, in accordance with Section 
570 of the Vancouver Charter. 

The Director of Planning recommends that, in accordance with 
Section 570 (1) and (2) of the Vancouver Charter, Development 
Permit Application #79043 filed on October 12, 1977 be withheld 
for a total period of 90 days from October 12, 1977 pending 
the adoption of the proposed rezoning to an RM-3A1 District." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Director of Planning be approved. 


City 

Provincial 
Federal 


$250 
$250 
$500. 


It 
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(BUILDING: A-4 - 4) 


5 . Space Requirements - City Hall 

The Director of Permits and Licenses reports as follows: 

"On June 14, 1977 City Council approved the City Manager's report on the 
above subject as follows: 


The body of the report noted that the relocation of the Champlain Heights 
Staff, who temporarily occupy approximately 700 sq.ft. of the floor required 
by the Electrical Division,, was not finalized. This matter was to be reported 
on at a later time when accurate costs for relocation had been established. 
This group requires space for a definite two year period with the possibility 
for a one year extension. It was thought that this group could be accommodated 
on the ground floor of the East Wing although a definite plan had not been 
decided upon. The cost of approximately $4,000 to do the necessary work was 
included in the estimate of $40,000. 

From our further investigations it does not now seem practical to move 
the Champlain Heights Group to the East Wing. They require accommodation for 
a minimum period of two years and we have now determined a need to use the 
East Wing space in approximately one year for other Departments. In the light 
of this it appears impractical to expend approximately $4,000 for the 
necessary alterations in the East Wing which is equivalent to approximately 
nine months rental in permanent leased premises near City Hall. 

We therefore requested the Supervisor of Properties to investigate 
the possibilities of renting approximately 600 sq. ft. of space in the new 
building located at the north west corner of Cambie Street and 10th Avenue. 
He advises that there is suitable space available on the fourth floor at an 
annual net rate of $9.50 /sq. ft. which includes fully carpeted, air 
conditioned and heated space, inclusive of daily janitorial service and the 
provision of leasehold improvements to provide two private offices. 

The rent will amount to $5,747.52 per annum, plus operating expenses for 
electricity and lampage estimated at approximately $333.00 per annum. The 
City will be required to pay the pro-rata share of property tax and operating 
increases over the 1977 base year. 

It is noted that this rental accommodation is comparable to new office 
space such as contained in the City Hall Complex and therefore the rental by 
reason of being convenient and better suited to the office needs of the 
Champlain Heights Project Manager is considered appropriate. 

The savings in the cost of alterations in the East Wing can be applied 
towards the balance of this year's rental cost and other minor costs in 
operating expenses and telephones. 

It is recommended that the City enter into a lease on the terms outlined 
above satisfactory to the Director of Legal Services to accommodate the 
Champlain Heights Development Group at 515 West 10th Avenue. The cost of the 
balance of 1977 rental and operating expenses to be provided from capital 
funds approved by City Council to relocate the Electrical Division and 
subsequent years rental and operating expenses to be budgeted on an annual 
basis." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Director of Permits and Licenses be approved. 


'The City Architect be authorized to prepare working drawings 
and obtain tenders to relocate the Electrical Division of the 
Engineering Department to the second floor (of the Main Building) 
at an estimated cost of $40,000.' 
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MANAGER'S REPORT, OCTOBER 21, 1977 (CLAIMS: A5-1) 


LICENSES & CLAIMS MATTERS 


INFORMATION 

1 . 4 027 West 18th Avenue - I. & M. Enterprises 

On October 4, 1977, Mr. J. D. Ott of The B. C. Stevens Co. Ltd., 
519 West 7th Avenue wrote to City Council about the business 
activities of I . & M. Enterprises - Marie Murzell of 4027 West 
18th Avenue. 


The Director of Permits and Licenses reports as follows: 


"For many years the City has licensed individuals to operate 
certain types of businesses from their homes, e.g., brokers, 
wholesale dealers, plumbers and contractors. A City Business 
License is issued which includes the following restrictions: 

(a) No stock can be kept on the premises. 

(b) No advertising can appear on the premises. 

(c) The premises must not be open to the public for the 
selling of merchandise. 

I. & M. Enterprises have held a City Business License as a 
Wholesale Dealer since 1974 at 4027 West 18th Avenue and they 
now hold a valid and subsisting $75.00 license for 1977 in the 
same category. 

Inspections have been carried out at the above address and all 
of the conditions as noted above under which the Wholesale 
Dealer License was issued are being complied with. I. & M. 
Enterprises has warehouse space in the downtown area from 
which their orders are dispatched." 


The City Manager submits the report of the Director of Permits 
and Licenses for Council's INFORMATION. 


FOR COUNCIL ACTiON SEE PS.QE{S)30}:!., 
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MANAGER'S REPORT, OCTOBER 21, 19 7 7 


(FIRE: A6-1) 


FIRE & TRAFFIC MATTERS 


RECOMMENDATION 

1. Improved Lighting for Burrard Street 

between Cornwall Avenue and 17th Avenue 


The City Engineer reports as follows: 

"The incandescent lighting on Burrard Street between Cornwall Avenue and 
17th Avenue, which was installed in 1951, is no longer suitable. The lighting 
between Cornwall Avenue and 16th Avenue is inadequate for the traffic now using 
the street. New lights are required which will bring lighting levels up to the 
appropriate standard of illumination, and at the same time reduce the overall 
operating costs. 

The block between 16th and 17th Avenues is no longer part of an arterial 
traffic route. It is proposed that the lighting in this block be reduced to 
match the lighting on the other residential streets in the area, thus lowering 
the operating costs. 

Estimated cost of the lighting is $73,000. Funds are available in 
Account 218/7906 Street Lighting Unspecified Projects and Account 218/7904 
Previous Local Improvements. 

I RECOMMEND that new street lighting be installed on Burrard Street 
between Cornwall Avenue and 17th Avenue at an estimated cost of $73,000 and 
that funds be provided from Account 218/7906 Street Lighting Unspecified Projects 
and Account 218/7904 Previous Local Improvements." 

The City Manager RECOMMENDS that the above recommendations of the City 
Engineer be approved. 



A-7 


390 


MANAGER'S REPORT, OCTOBER 21, 1977 (FINANCE: A7-1) 


FINANCE MATTERS 

RECOMMENDATION 

1 . Library - Staffing 

The City Manager has received a report from the Director of the Vancouver 
Public Library which, in part, states as follows: 

"The History & Sociology Departments have benefited from their new floor plan 
and for more than two years they have operated with a separate clerical staff 
and a more efficient system of information retrieval. However, History & 
Government is suffering from inadequate clerical staff or back-up support to 
the work of the six librarians, particularly at the Library Assistant II level. 
The 7^2 hours per week (regular part-time) does not result in continuity of 
clerical workflow nor relief of daily desk duties for the permanent full- 
time Library Assistant II who also assists in two specialized areas. Northwest 
History and Enquiry Desk. Consequently, the Library Assistant IV and Head 
Librarian must sacrifice costly time performing routine clerical tasks 
rather than administrative and supervisory duties. 

The present Library Assistant II spends a large portion of her time at the 
desk, taking reserves and renewing books. In order to continue with duties, 
away from the desk, such as checking 'Books in Print', preparation of book 
orders, etc. another permanent full-time Library Assistant II position is 
essential." 

The Administrative Analyst has reviewed the workload in the History and 
Government section and notes that, since the History and Sociology Departments 
were divided in 1976, a somewhat greater workload has fallen upon the History 
and Government section with a consequent delay in regular processing and file 
maintenance. Since this section presently employs regular part-time Library 
Assistants for 28 hours per week, their proposal to convert this to a full-time 
position entails an addition of only 7 hours per week. With reclassification, 
the recurring annual cost is approximately $3,000 per year; $500 being required 
in 1977. Since the Library has the necessary 1977 funds available within their 
departmental budget, the Administrative Analyst RECOMMENDS as follows: 

A. That an additional permanent Library Assistant II position be established 
in the History and Government section. 

B. That the 28 hours per week of regular part-time Library Assistant's be 
eliminated from the History and Government section. 

The City Manager RECOMMENDS approval of the foregoing reconunendations . 


2 . Revision of Business Licence Fees for. 1977 

The Director of Finance and the Director of Permits and Licences report as follows: 
"INTRODUCTION 

In 1975 and 1976 an analysis and cost distribution was carried out in order to 
allocate licence issuance costs to the category of licence issued. This is in 
accordance with Council policy that the fee structure be set to recover costs. 
This analysis was again undertaken in 1977 for the 1978 fee structure. Increased 
operating costs and refinements of our methodology mean that almost all licences 
should increase by one dollar (4%) and some licences should increase by specific 
larger amounts as shown below in Schedule 1. 

POLICY USED 

Past and present City policy is the 100% recovery of licence issuance and inspection 
costs. To this cost is added a marginal increase, basically a rounding off upward, 
which will provide a cushion to some degree for anticipated cost increases for 1978. 
There are some fees which are set in accord with specific past Council action, for 
example, licences for apartments, horse racing, and breweries. A revenue element has 
been built into these fees. No change is proposed in the fees for these categories. 

cont'd 
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COSTS INCLUDED: 

Costs to be recovered by the licence fees include all office and inspection costs of 
the Licence Office attributable to licencing. Most of these costs were evenly 
distributed to all licence categories, with a portion allocated to categories 
requiring extra work. 

Costs related to the inspection services of the Health Department and Fire Warden's 
office were allocated in a similar manner. Police inspection costs were allocated 
directly to those licence divisions giving rise to inspection referrals. 

1978 Licence Fees 

The 1978 licence fees are recommended to be set at a rate sufficient to recoup the 
1977 budgeted inspection costs of $1,348,750, plus a cushion for 1978 cost increases. 
The recommended changes in the licence fees are as follows: 

1. For those licence categories as set out in Schedule 1, 
the new licence fees are to be as recommended in 
Schedule 1 . 

2. For all other licence categories which are presently 
set at $25, the recommended fee is $26. 

3. For all other licence categories, there is no 
recommended change. 

The reasons for the fee increases for those categories listed on Schedule 1 is set out 
in Schedule 1. The 4% fee increase in #2 above is designed to cover general cost 
increases and a refined breakdown of the costs attributable to business licence 
administration and inspection within the Department of Permits and Licences. Recouping 
these costs now .prevents a cost build up which could result in a substantial fee increase 
in a later year. However, Council should be aware that a small increase, in this case, 
one dollar, is often regarded as a considerable nuisance by the public and can generate 
complaints. Nevertheless, this one dollar increase represents the recovery of 
$11,725 of costs by the City. The revenues from the licence categories in #3 above 
are presently adequate to cover the related inspection costs. 

Vehicles for Hire fees were reviewed and it is not felt that any changes are required. 

The Director of Finance and the Director of Permits and Licences recommends: 

A. That the specific business licence fee modifications (increases 
and decreases) shown in Schedule 1 in the report be implemented 
for 1978. 

B. That for all other business licence divisions where the 1977 fee 
was $25 the 1978 fee be increased to $26, an increase of 4%. 

C. All other licence fees to remain unchanged. 

D. That the Director of Legal Services prepare the necessary by-law 
amendment to incorporate recommendations A, B and C." 

The City Manager RECCM^ends approval of the above recommendations of the Director 
of Finance. 


cont 'd 
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3. Reprinting of Traffic Control Manual 
for Work on City Streets 

The City Engineer reports as follows: 

"In 1961, the Engineering Department produced a manual titled 'Traffic Control 
Manual for Work on City Streets'. The manual specifies the authority, responsibi- 
lity, procedures and equipment to be used for all work on City streets. It is used 
by City Inspectors, City work crews, private contractors and utility companies for 
the purpose of providing proper traffic control when carrying out construction work 
affecting City streets. Approximately 500 copies were printed in 1961 with most 
being distributed within the first few months. The remaining manuals have all been 
distributed over the last 16 years. 

Minor revisions have been made to the manual from time to time since 1961 to 
respond to changing traffic conditions and regulations in Vancouver. However, in 
addition to further minor revisions which should now be included, the manual should 
be produced in metric form to comply with the recent adoption of metric road signs 
and speeds. The colour 'orange' has recently been adopted in the Manual on Uniform 
Traffic Control Devices in Canada, for traffic control warning signs and devices 
related to on-street construction work. The adoption of orange (in place of yellow) 
as the construction sign colour, as well as the aforementioned earlier revisions, 
require virtually every page of the existing manual to be changed. Thus, a complete 
and thorough revision of the manual is needed, both because of the extensive changes, 
and also since much of the original copy, now 16 years old, has deteriorated to the 
point where good, clean copies cannot be produced. 

Over the years, there has been criticism from outside staff who have indicated 
that the manual is too bulky (11%" x 10") for use in the field. Carrying out a 
complete revision offers the opportunity now to produce the manual in a more compact 
and manageable size. Hence, it is proposed to produce a smaller manual in metric 
form with the content streamlined to represent current conditions better, and with 
expanded use of colour to clarify further the many illustrations. 

It is proposed that 375 copies of the manual be produced in a reduced and 
manageable size, with allowance for a further 375 should they be needed by 
contractors, utility companies, libraries and associations, etc. 

The cost of producing the 375 manuals at this time is estimated to be $4200. 
Allowance for the additional 375 copies requires a further $300. These additional 
copies will require further funds for purchase of binders, however, this cost will 
be recovered by charging non-City personnel for the cost of the binder. 

The Comptroller of Budgets and Research advises that if this report is 
approved, the source of funding will be Contingency Reserve. 

It is RECOMMENDED that the $4500 be made available and the manual reprinted." 

The City Manager RECOMMENDS that the above recommendation of the City Engineer 
be approved. 


4 . Fire Department - Apparatus Replacement Program 
The Fijre Chief reports as follows: 

In Febj-uary 19 70 City Council approved the recommendation contained 
m the report submitted by the Assistant City Engineer dealing 
with a fifteen year replacement policy for firefighting equipment. 
To provide effective and reliable emergency apparatus, a planned 
replacement program has been established. 

To conform with the report, it is necessary that: 

1 - 1050 IGPM triple combination pumper 
1 - 100-foot aerial ladder truck 

1 - 100-foot aerial ladder truck with 625 IGPM booster pump 
be purchased in accordance with the replacement schedule. 


cont 'd 
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Delivery time quoted by manufacturers is 2 years for firefighting 
apparatus. Experience has shown that these units will not be 
delivered until 1980 if purchasing procedures cannot be carried 
out until final budget approval is given in April 1978. Late 
delivery results, because of chassis model year changes, can 
significantly delay delivery of the chassis to fire apparatus 
suppliers. This delay would make another year of operation 
necessary for existing apparatus which is already past its effective 
life. Tendering and ordering as soon as practical in advance of 
budget would make purchasing a current model year chassis possible 
and assure a 1979 delivery date. 


Estimated costs 

1 - pumper truck 
1 - 100' aerial ladder truck 
1 - 100' aerial ladder truck with 
625 IGPM bboster pump 


plus 7% sales tax 


Total estimated costs of 
recommended equipment 

RECOMMENDED that 

One 1050 IGPM triple combination pumper, one 
100 foot aerial ladder truck and one 100 foot 
aerial ladder truck with 625 IGPM booster pump 
be approved in advance of the 19 8 budget. 

B. The City Purchasing Agent be authorized to call for 
tenders upon adoption of this report. 

C. Funds (estimated in the amount of $430,200) be provided 
in advance of the 197 8 operating budget. 


The City Manager RECOMMENDS that the foregoing recommendation of 
the Fire Chief be approved. 


5 . Park Board Budget Reallocation 

The Superintendent of Parks and Recreation reports as follows: 

"Budget estimates are prepared annually in the last three months of each 
year and submitted to the City's Finance Department by January 15 for inclusion in 
the City's budget for that year. It is understood that in an operation the size 
and diversity of the Park Board that variances will occur in budget appropriations 
as a result of emergencies, re-evaluation of projects, staff reclassifications, etc. 
In recognition of the possible delays that could result in obtaining City Council's 
approval for each occasion the Park Board has been granted the authority by Council 
to reallocate up to $5,000 per program in the Revenue Budget and up to $25,000 per 
project in the Capital Budget. Upon approval of such transfers from the Park Board 
the alterations to the budget are forwarded to the City's Finance Department. When 
it is necessary to transfer over the above amounts approval of Council is required. 
Appendix "A" is a summary of all Budget transfers that have been approved by the 
Park Board in 1977. The subject of this report is to request Council's approval 
for transfer of funds within the total approved budget that are in excess of the 
limits of the Park Board as detailed below. I respectfully request City Council's 
approval of the following reallocations within Park Board's 1977 Estimates. 


$ 90,000 
140,000 
172,000 


$402,000 
28,200 


$430,200 


cont 'd 
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1977 PARK BOARD REVENUE BUDGET REALLXATIONS 
New & Non -Annual Recurring : 

The Park Board has authorized transfers in the amount of 
$34,945. (detailed in Appendix A, Page 1) as a result of 
unexpected or emergency projects. Explanations are pro- 
vided below for projects in excess of $5,000. 

(1) Stanley Park Emergency Paving ADD ... . $11,000. 

Sections of paving in the Pipeline Road area required 
repaving as a result of extensive cracking and heaving 
problems. An investigation of the problem indicated 
that if a re-capping did not take place prior to the 
y^/inter season the extensive damage that could result 
would amount to substantially larger expenditure in 
the spring of 1978. 

(2) Hastings Pool Repair DELETE .... ($19,900.) 

An amount of $25,000 was approved in the Park Board's 
1977 N.N.R. Budget for extensive repair work at Hastings 
Pool to correct a severe leaking problem. The nature 
pf this project was such that the full extent of the 
damage could not be assessed until work commenced. 
The final cost of the repair that took place was only 
$5,100. The surplus available has been used to provide 
funds for other N.N.R. projects as shown on Page 1 of 
Appendix A. 

(3) Stanley Park Pitch & Putt Irrigation . . . DELETE . . . .($11,000.) 

The emergency paving project outlined in Item 1 was 
accomplished by means of transfer of funding from 
this project. It was deemed that the irrigation 
system could be held over for another year and the 

Park Board 1978 Budget will include this item. 

i 

PARK BOARD CAPITAL BUDGET REALLXATIONS 


Park Development : 

Page 2 of Appendix A details all the transfers that have 
takep place to date in this category. Explanations are 
provided below for transfers that are in excess of 
$25,^00. 

(1) j Langara Golf Course ADD ... . $31,000. 

The Park Board was provided with $350,000 funded 
by a $116,666 grant from the Province's Community 
Recreational Facilities Fund and the balance from 
the Property Endowment Fund. Work has now been 
completed on the Course and a full 18-holes are 
again available for play. The overrun of $31,000. 
resulted from installing a more extensive irri- 
gation system the benefits of which will be 
realized in improved course conditions in future 
years. 

(2) Lumberman's Arch and 2nd Beach Tidal Pools ADD ... . $52,600. 


Maintenance crews annually make minor repairs and 
undertake general clean-up of all outdoor pools 
in the Spring as part of their regular maintenance 
program. This year a preliminary review of the above 
two pools indicated that extensive repairs were 
necessary in order to safely open for the 1977 season. 
Lumberman's Arch Pool required a reinforced concrete 
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UNFINISHED BUSINESS 

It was agreed to defer the following matters pending the 
hearing of delegations later this day: 

(a) Hotel and Motel License Fees: 
Guest Room Accommodation 

(b) Transient Youth: 
Hostels and Unemployment 

(c) Georgia Viaduct Replacement: 
Claim by 3 Vets Limited 

(d) Columbia-Quebec Connector: Construction 
and matters arising therefrom 


COMMUNICATIONS OR PETITIONS 

1. Expropriation: 

City-owned and Privately-owned Property 
4570 and 4556 Joyce Street 


MOVED by Aid. Rankin, 

THAT, pursuant to request received, Mr. R. Gordon Patterson 
be granted permission to appear before the Council later this day 
in connection with expropriation in regard to the re-subdivision 
of City-owned and Privately-owned property at 4570 and 4556 Joyce 
Street . 

- CARRIED 

2. Request for Civic Dinner: 
Fijian National Rugby Team 

A request was received from the British Columbia Rugby Union 
that the Council host a dinner for approximately 60 people in 
honour of the visit to Vancouver of the Fijian National Rugby 
Team November 25th to November 29th, when Canada will be played 
in an International Rugby match at the Swangard Stadium on the 
particular date of Saturday, November 28th. The suggested date 
for the dinner is Thursday, November 26th. 

MOVED by Aid. Wilson, 

THAT this request be approved and the details left in the 
hands of the Entertainment Committee. 

- CARRIED 

BOARD OF ADMINISTRATION AND OTHER REPORTS 

A . General Report, November 13, 1970 

Works and Utility Matters 

Sidewalk: 48th Avenue from Ross Street 
to Inverness Street (Clause 10) 


The Board of Administration submitted a report of the City 
Engineer in respect of construction of a sidewalk on 48th Avenue 
from Ross to Inverness Streets. The result of communication 
with the owners of the properties involved is set out in the report. 
The Council's instructions are requested. 

MOVED by Aid. Broome, 

THAT the City Engineer be instructed to proceed with the con- 
struction of the P.C. Concrete sidewalks on both sides of 48th 
Avenue from Ross Street to Inverness Street. 


- CARRIED 
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curb outside the existing wall to limit underslab 
erosion by tidal action. Also required was an 
interceptor drain under the pool floor slab to 
catch ground water. 

The 2nd Beach Tidal Pool developed very rough and 
dangerous surfaces on the concrete floor slabs 
necessitating removal and replacement of 12 sections 
of concrete and repair of faulty recirculation lines 
beneath the sections. 

(3) Electrical Hook-up - Brockton Point . . . ADD .... $50,000. 

The electrical service to the Brockton Oval area 
has required updating for several years. With 
the advent of the replacement building for the 
Brockton Oval Grandstand and change room, it 
was recommended that the entire electrical service 
to the area be placed underground. The new service 
will run from Coal Harbour to an electrical kiosk 
outside the new building which will house a trans- 
former. Future improvements to electrical service 
in all of the Brockton Point area will now be 
possible. 

(4) Improve Existing Tennis Courts ADD .... $36,517. 

The Park Board presently maintains approximately 
140 tennis courts. As part of our regular main- 
tenance program several courts undergo major 
surface and fence improvements annually. Tennis 
has become increasingly popular over the last 
several years such that greater usage is 
being made of available courts and a higher 
standard is expected. This reallocation from 
General Park Development funds is an attempt to 
improve the playing conditions of tennis courts 
in locations of high usage. 

PARK BOARD CAPITAL BUDGET REALLOCATIONS (cont'd) 
Park Development : 

(5) Nelson Park DELETE . . . ($61,517.) 

In 1976, the Park Board was allocated a sum of 
$75,000 to undertake preliminary development of 
Nelson Park. An amount of $13,483 has been ex- 
pended and it is anticipated that further work 
will not take place until 1978 thereby freeing 
these funds to allow the Park Board to undertake 
projects of a more immediate need. Funding for 
the development of Nelson Park will be contained 
in future Park Board Capital Budget requests as 
required. 

(6) Fieldhouse Improvements DELETE . . . ($26,068.) 

The Park Board's allocation for fieldhouse im- 
provements has not been extensively used to 
date as a result of a backlog in planning the 
overall fieldhouse improvement needs of the 
Park Board. It is anticipated that works 
will not commence until 1978 and that a 
surplus of $26,068 is available for a more 
immediate need. 
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Community Facility Development: 

(1) Mount Pleasant Community Centre . . ADD $50,000. 

Further to the additions and improvements that 
have taken place in Mount Pleasant Community 
Centre there is an additional requirement of 
$50,000 for excavation of a portion of the 
basement area which was not undertaken at the 
time of the Mount Pleasant Community Centre's 
initial construction. The Fire Marshal has 
also requested additional access from the 
playschool and boxing areas in the basement 
section. 


(2) Sunset Community Centre ADD $30,000. 

In 1976, the Park Board transferred an amount 
of $30,000 from the Sunset Community Centre 
project in order to provide essential equipment 
at the adjacent ice rink. It was the intention 
of the Park Board to replace this amount in the 
1978 budget and is now reallocating $30,000 from 
the General Community Centre Improvement funds. 
Improvements that are taking place at Sunset 
Community Centre are a new entrance reception 
area, waiting room, improved public washrooms 
and a general upgrading of the building to 
meet 1977 building code. 

Community Facility Development : 


(3) Grandview Community Centre N.I. P. ... ADD ... . $10,000. 

Improvements are presently taking place which 
are funded by N.I. P. and Park Board Capital. 
An additional $10,000 was required for 
additional equipment and furnishings. 
Although this is within the $25,000 reallocation 
authority of the Board, the City's Finance 
Department has suggested that Council should 
be aware of the additional funding as it is 
supplementing N.I.P. funding. 

The City Manager RECOMMENDS: 


A. That the reallocations in excess of the Park Board limit be 
approved. 

B. That the transfers listed in Appendix "A" which are within 
the limit of the Park Board authority be received for 
INFORMATION. 
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6. Ilaebler Residential and Commercial Development 

at 7th and Laurel - Earthquake Insurance Requirement 
and Land Lease 


The Director of Finance reports as follows. 

"All ground leases in False Creek require the lessees to obtain earthquake insurance 
on their buildings. This requirement was for the purpose of ensuring that, if an 
earthquake occurs, there will be funds to rebuild and that at the end of the lease 
there will be a building on the land. 

Earthquake insurance is not common in Vancouver and most property owners do not 
insure their properties against earthquakes because the cost of such insurance can 
increase premiums by 30% to 50% over normal insurance. 

H. Haebler Co. Ltd. has requested that the clause in their lease for the 7th Avenue 
and Laurel Street property, that requires earthquake insurance, be modified to 
eliminate this requirement as the cost of earthquake insurance increases their cost 
by approximately 35%. On a previous similar request by the False Creek Co-operative 
Housing Association, Council agreed to not enforce the earthquake insurance require- 
ment and I would therefore 

Reccmendthat Council not enforce the earthquake insurance requirement 
in the 7th Avenue and Laurel Street ground lease with H. Haebler Co. Ltd." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Director of Finance be approved. 


7 . Industrial Development Office 

The following report has been received from the Director of Finance and the Director 
of Planning: 


"I. INTRODUCTION 

On July 26th, 1977, City Council dealt with a memorandum from the Mayor, dated 
July 20th, 1977, re the establishment of an Economic Development Office. The 
Mayor's memorandum concluded with the following recommendations: 

1. That the Council approve in principle the establishment of an Office of 
Economic Development; 

2. That the funding for such an office be provided for in the 1978 budget, 
with the Office to become operational at the beginning of 1978; 

3. That the City Manager report on what may be adequate for personnel require- 
ments, office space requirements, job descriptions and pay levels; 

4. That the said Office of Economic Development be responsible to the Director 
of Finance. 

Recommendations 1 and 3 were approved by Council, Recommendation 2 was deferred 
for report back on the annual costs involved in the establishment of an Office 
of Economic Development, and Recommendation 4 was deferred for a report from 
the City Manager. 

II. PRINCIPAL OBJECTIVE 

The following can be considered as the principal objective of the potential 
function, and can be modified if Council feel it is appropriate: 

To retain within the City and attract to the City an amount and 
diversity of employment that is in balance with the. needs of its 
residents of varying skills, and is compatible with other land 
uses in the City. 
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In further explanation of this, it is considered that at the present time 
this objective would require an emphasis on blue collar employment and on 
high-technology industry. Also, the objective does not necessarily imply a 
high employment growth rate for the City or an abandonment of the Livable 
Region Program. Council policy decisions on these matters would be required, 
and should be considered in a context broader than that of Industrial Develop- 
ment alone. 

III. SUMMARY OF FUNCTIONS 

1. To advise Departments and Council of the needs of existing and potential 
industry, and suggest changes in development regulation or servicing where 
appropriate. 

2. To assist industry already in Vancouver to stay and to expand here: 

- by providing them with information 

- by actively contacting them to review plans and possibilities 

- by encouraging up-grading 

- by acting as expeditor for development permits or other 
needed City actions 

3. To act as resource person and information source for inquiries from pro- 
spective industries outside the City. 

4. To form a close link with the Vancouver office of the B.C. Department of 
Economic Development and encourage and assist them in appropriate adver- 
tising and promotion. 

5. To work with the Greater Vancouver Regional District in promoting appro- 
priate economic growth of the region. 

6. To collect information from all City Departments and from other agencies 
on such matters as: 

- existing businesses in the City 

- current land use and zoning, and land available for development 
or redevelopment including City-owned land 

- characteristics of the work force 

- taxation and City development rules 

7. To be familiar with; similar information from other municipalities in the 
region. 

8. To work with and provide staff support for a Business Advisory Board (or 
an Industrial Advisory Board) if Council chooses to appoint such. 

9. To participate with the Planning and Finance Departments in the preparation 
of an annual review for Council on business conditions in the City and to 
ask Council's directions on trends to be encouraged. 

10. To recommend to Council the form which a longer term industrial develop- 
ment program might take. 

IV. BACKGROUND 

Appendix 1 contains background information related to what other cities are 
doing, remarks regarding the possibilities for Vancouver, a brief review of 
the literature, and some remarks regarding industrial location decision making. 
Appendix 2 are notes that the City Manager made on a visit to Edmonton, wherein 
he reviews the business; development function as done in Edmonton. 
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V. ECONOMIC ADVICE TO COUNCIL ON QUESTIONS OF POLICY 

The recommendations in this report and the descriptions of the function do 
not provide any additional economic policy analysis capability beyond that 
presently existing in the Departments of Planning, Finance and Engineering. 
We are of the opinion that such capability does not properly belong in the 
business development function even though the function would maintain close 
ties with the economic policy people in the various departments. Economic 
policy analysis is a far broader subject than would be implied in any business 
development function. 

VI. STAFFING AND RESOURCES 

It is recommended that the function should be headed by an Industrial Devel- 
opment Coordinator with considerable experience and contacts in the world of 
business and industry. Subject to classification by the Director of Personnel 
Services, it is estimated that Pay Grade 38 is appropriate (equal to that of 
the Supervisor of Properties and the Associate Director of Overall Planning). 
We believe that at least initially the Coordinator should have consultant 
status with a contract period of perhaps two or three years. Initially, there 
should be one assistant and one secretary. 

Space may be a problem. It would be most appropriate for the function to be 
located in City Hall but if this is impossible then office space would have to 
be rented, hopefully as close to City Hall as possible. Using mid-range 
steps the function as described, assuming the need to rent outside office 
space, would cost $80,000 to $85,000 per year. It is also recommended that 
Council consider establishing a Business Advisory Board made up of appropriate 
elected or appointed City representatives and business community representatives 
to provide general advice to Council on overall policy matters, specific action 
programs, etc. 

There are a number of appropriate places for the function in the City 
organization, and this is left to the City Manager to recommend to Council, 
but your officials have no objection to its placement in the Finance Depart- 
ment under the Director of Finance. 

VII. RECOMMENDATIONS 

It is recommended that: 

1. The function of an Industrial Development Office be established, commencing 
January 1st, 1978. 

2. That it be staffed with an Industrial Development Coordinator, an Assistant, 
and a secretary, the classifications to be subject to review and report by 
the Director of Personnel Services. 

3. That this staff be hired initially on a two-year contract. 

4. Funds be provided from the 1978 budget. < 

5. That Council establish a Business Advisory Board and later consider 
appropriate representation on that Board. 

6. That Council formally review the function and possible expansion of the 
function at the end of 1978. 

7. That Council request the G.V.R.D. to investigate the establishment of a 
broader economic development function at the regional level." 

The City Manager RECOMMENDS: 

A. approval of Reccmnendations 1 to 6 of the above report 

B. that Reccritiendation 7 be deferred until the Office has been 
operating for a few months and has explored the possible involve- 
ment of the B.C. Dept. of Econanic Affairs with pranotions of the 
region 

C. that the Indiistrial Development Coordinator report to the 
Director of Finance, but work in close cooperation with other 
Departments particularly Planning and Enginee^^Q^j^j-.j^ ^^j^q^ j^E PAGE(S) 
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PROPERTY MATTERS 


RE COMMEN DAT I ON 

1 . Lease of City-owned Property 
2215 Commissioner Street 


The Supervisor of Properties reports as follows: 

"The property at 2215 Commissioner Street, known as Parcel D, 
(Ref. Plan 2347), lying in front of Lots 1 and 2, Block 1, 
D. L. 184, Group 1, New Westminster District is leased to 
Straits Towing Limited until May 31, 1985, with rental re- 
views at 2h year intervals. 

The current rent which is $2,000.00 per month plus taxes as 
if levied, is subject to review as of December 1, 197 7. 

This property is utilized for a tug boat business, and is 
improved with a two storey frame office building and wharves. 

A report investigating the existing dock structure was obtained 
from Phillips Barratt, Engineers and Architects, by the Lessees. 
According to the report, immediate repairs are necessary to 
that part of the structure under the office building which 
support the walls and columns of said office building. The cost 
to do this work is $34,379.00. Also, approximately 5,700 
square feet of wharf is in an unsafe condition and should be 
demolished as it would have to be rebuilt for use. 

The cost to demolish is $14,000.00, and to rebuild is in the 
range of $90,000.00. The terms of the lease are such that the 
City is responsible for structural repairs to the office 
building, however, repairs to the wharf are the responsibility 
of the Lessee. As the lease expires in approximately 7h years, 
the Lessees are not prepared to outlay the sum of $90,000.00 
and want the City to demolish the existing wharf. 

Had the office building and wharf been in a good state of 
repair, the rent would have increased from $2,000.00 per 
month plus taxes to $2,818.7 4 per month plus taxes as of December 
1, 1977. 

Following further negotiations, the Lessees have agreed to: 


(a) pay the sum of $34,379.00 for immediate 
repairs to the structure supporting the 
office building which is a cost to 
the City according to the terms of the 
lease, and the demolition cost of the 
wharf which is $14,000.00, subject to 
the City reimbursing them for the afore- 
mentioned amount of $34,379.00 and half 
the demolition cost amounting to $7,000.00. 
This total sum of $41,379.00 would be 
repaid by reducing their rent by an equal 
monthly amount from December 1, 1977 to 
May 31, 1985, the date the lease terminates. 
The new rent as of December 1, 1977, would 
therefore be $2,818.74 less $459.77 C$41,379 
divided by 90 months) which equals $2,358.77 
plus taxes as if levied. 


cent 
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(b) Amendments to the present lease agreement 
to be satisfactory to the Director of 
Legal Services. 

Recommended that the rental of the above property be 
increased to $2,358.97 plus taxes as if levied 
for the period December 1, 1977 to May 31, 1980 on the 
foregoing basis." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Properties be approved. 


2 . Rental Review - Road Widening Strips on 
Cambie and Yukon Streets 


The Supervisor of Properties reports as follows: 

"The following strips were leased to the Ford Motor Company 
of Canada for five years from June 1st, 1967 and thereafter 
on a yearly basis: 

1. East four feet of Lot 9, Block 17, D.L. 302 
situated west side of Yukon Street between 
6th and 7th Avenues at an annual rental of 
$235.00. 

2. South 142.01* of the east 4' of Block 18, 
D.L. 302, situated west side Yukon Street 
between 7th and 8th Avenues at an annual 
rental of $237.00. ' 

3. Westerly 10' of Block 18, D.L. 302, situated 
east side of Cambie Street between 7th and 
8th Avenues at an annual rental of $659.39. 

Strips 1 and 2 have no value to the lessee and are not in use. 
Strip 3 is utilized for landscaping and floodlight poles 
and after negotiation the lessees have agreed that the rent 
be increased to $1,500.00 per annum. The Supervisor of 
Properties is of the opinion that the rent is realistic. 

Recommended that effective June 1st, 1977 the lease of the 
east 4' of Lot 9, Block 17 and the south 142.01' of the east 
4' of Block 18, District Lot 302 be cancelled and the rent 
for the west 10', Block 18, District Lot 302 be increased to 
$1,500.00 per annum." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Properties be approved. 
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3 . Sale of Property 


The Supervisor of Properties reports as follows: 

"The following offer to piirchase has been received by the 
Supervisor of Properties as a restilt of the City's call for 
tenders advertised under the authority of the Property Endow- 
ment Fund 'Board. The offer is considered to be favourable to 
the City ted is hereby reconmended for acceptance. 


Lot 23 Except West 1 foot, Block $2, District Lot I96, Plan 196. 
Situated: North side of Cordova Street between Princess and 
Heatley Streets. 


NAME 

Barbara & 
Augusta Cheong 


APPROX. 
SIZE 

21+' X 122' 


SALE 
PRICE 

$30,000. 


TERMS 

City tenns 
@ 11?^ 


CONDITIONS 
OF SALE 

Bulkhead 
Agreement 
required. 
Lot below 
street level." 


The City Manager RECOMMENDS tliat the foregoing offer to purchase, being 
the hi^est offer received and favovirable to the City, be accepted and 
approved imder the terms and conditions set down by CoTincil. 


4 . Burrard Street Widening - 1917-1945 Burrard Street 

The Supervisor of Properties reports as follows: 

"City Council on October 4, 1977 approved expenditures 

for construction so that the building at 1917 - 1945 Burrard 

Street could be cut back for Burrard Street widening. 

City Council also approved authority to pay cash compensation 
to the two lessees and cash compensation to the owners for 
lost rental revenue. These amounts to be submitted for City 
Council approval when work is completed. 

However, one of the lessees, Mr. R. W. Hawkins, of Humdinger 
Marine and Outdoor Equipment Incorporated of 1917 ^ 1935 
Burrard Street refused to give up vacant possession of his 
premises so that construction could start, unless an interim 
settlement was arranged to take care of his continuing 
financial obligations. On October 18, 1977, City Council 
approved an interim settlement with this lessee in the amount 
of $12,800.00. 

The other lessee, Mr. King W. Ng, the proprietor of King 
Restaurant at 1945 Burrard Street, has voluntarily given up 
possession of his premises so that work could commence. His 
solicitor has however asked that the City pay his client 
$2,000. per month for the months of October, November and 
December 1977 and a payment of $1,000. not later than 
January 16, 1978 for the month of January 1978. This interim 
settlement to take care of the lessees fixed and living expenses 
during the construction period would prevent any claim for 
interest on monies borrowed when a final settlement is negotiated, 
This interim settlement has been endorsed by the Director of 
Legal Services. 


cont 'd , 
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Clause NO. 4 continued : 

Details of the final settlement with this lessee will be reported 
to City Council when all work has been completed and an assessment 
is made of all compensable items. 

It is therefore recommended that an interim settlement on the 
foregoing basis be arranged with Mr. King W. Ng of King Restaurant 
chargeable to Account Code 146/5921." 

The City Manager recommends that the foregoing recommendation of the 
Supervisor of Properties be approved. 

5. Proposed land exchange and sale between the City and the 
Housing Corporation of B.C., concerning City-owned land 
at Penticton and Grandview Highway and Housing Corporation 
of B.C. -owned land at 4th Avenue and Discovery Street 

The Supervisor of Properties reports as follows: 

"In April of this year, the Housing Corporation of B.C. approached 
the City expressing their desire to develop a "low energy use" 
housing development on the City-owned site at Penticton Street and 
Grandview Highway held by the Property Endowment Fund. The Housing 
Corporation also suggested that, as part payment of their cost in 
acquiring the City-owned site, the City accept in exchange the 
Housing Corporation of B.C. -owned site at l+th Avenue and Discovery 
Street. Plans of both these sites are attached for information. 

The Property Endowment Fund Board, at their meeting of June 9> 1977 
authorized the Supervisor of Properties to proceed with negotiations 
with the Housing Corporation of B.C. respecting this proposed exchange. 

Negotiations proceeded on the basis of market value as RS-1 zoned 
sites and on that basis, an agreement was reached with respect to 
value ajid the resulting net amount that would be paid to the City. 

Information available indicates that there would be strong repre- 
sentation to City Coimcil to develop the Uth and Discovery property 
as a Co-operative Housing Site. 

In this event, the City would be in the position of acquiring the 
property at market value from the Housing Corporation of B.C. and 
subsequently having to lease the land at two-thiirds its value. 

As a means of resolving this matter, the Housing Corporation of B.C. 
has now agreed to exchange on the basis of two-thirds of the market 
value of its I+th and Discovery property, subject to the Corporation 
retaining an option to repurchase the site from the City at the 
same value if the land is not developed with non-profit housing. 

Accoi^ingly, the following tabulation sets out the pertinent values 
respecting the proposed exchange. 

City Lands - Penticton Street and Grandview 
Hwy. Lot 1, Sec. kS, THSL, 
5.19 Acres 

Estimated Market Value : $880,380. 00 

H.C.B.C. Lands - Uth Avenue and Discovery Street 
Unsubdivided portion, D.L. ^^6, 
1 .6 Acres 

Estimated Market Value 

Allowing Discount of l/3 : $290,580.00 


$589,800.00 


cont'd 
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Clause No. 5 continued: 


It is reconmiended that the City trade the properties on the fore- 
going basis with: 

A. The Housing Corporation of B.C. paying the City the sum of 
$589 > 800. 00, to be credited to the Property Endowment Fund. 


B. The date of the trade to be October 31, 1977. 

C. The option of the Housing Corporation of B.C. to repurchase the 
property be to the satisfaction of the Director of Legal Services." 


The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Properties be approved. 


CONSIDERATION 

6. Open Bible Chapel - Exchange of 405 West 10th Avenue 
(required for civic purposes) for City-owned Lots in 
Champlain Heights 

The Supervisor of Properties reports as follows: 

"On February 2k, 1976, City Council authorized the exchange of the 
property at 1+05 West 10th Avenue, required for civic purposes, for 
City-owned lots $, 6, 7, District Lot 33U, Plan 13993 in Champlain 
Heights. The parcels being exchanged were not of equal area or 
value, and the Society agreed to pay the difference of $60$, $$0.00 
for the Champlain Heights property under an agreement for sale, 
with a five-year term and annual payments of $$0,000.00, plus in- 
terest at a rate of 11^ with the total outstanding balance payable 
in the fifth year. 

Under the conditions of the exchange, the Society was required to: 

1. Obtain approval in principle for their financing from C.M.H.C. 
and the B . C . Department of Housing by July 1, 1976 for their 
proposed development in Champlain Heights. 

2. Obtain a Development Permit for the development by July 1$, 1976. 

3. Exchange the lands on the earlier of the fulfillment of the 
foregoing requirements or August 1$, ^^'J6. 

The Society had not complied with any of these conditions by August 
1$» 1976 and, at their request, Council granted an extension of the 
exchange date to December 3I , 1976. In December I976 the Society 
submitted a request for a further extension to October 3I » 1977 and 
enclosed a $1,000.00 deposit. This extension was considered by the 
Society sufficient time to comply with items 1 and 2. Council ap- 
proved the extension request on February 1$, 1977 and also adopted 
a policy that on all future sales of City lands, where an extension 
of completion is granted by Council, interest be payable from the 
time of the original date of sale. 

A further, final request has now been received to extend the exchange 
date (interest free) to April 30, 1978. The Society states that 
local, out of countiy, and possibly second party financing is being 
sought. Such financing is not in keeping with condition nmber 1 
set by Council on February 2i|, 1976. 


cent ' d 





Regular Council, November 17, 1970 ... 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Works and Utility Matters (cont'd ) 

Canopies for Cushman Carts (Clause 11) 

It was agreed to defer consideration of this clause pending 
the hearing of a delegation as requested. 

Parking, North Foot of Tolmie Street (Clause 12 ) 

The Board of Administration submitted the City Engineer's report 
on a petition received as a result of vehicles, particularly the 
camper type, parking for extended periods of time on Tolmie 
Street, north of Marine Drive adjacent to the beach. Information 
is given on the matter and it is pointed out that this street- 
end will be transferred to the jurisdiction of the Park Board 
and become park land within a year or so. In the meantime 
appropriate signs will be erected under the City Engineer's 
authority to deal with the overnight parking problem and to 
authorize angle parking. 

In the matter of campers being used as living quarters and 
of dogs running at large in the park area, it is pointed out 
such matters are controlled through the Health and Park By-laws; 
therefore, copies of the petition and the City Engineer's report 
will be forwarded to the Park Superintendent and the Medical 
Health Officer. 

MOVED by Aid. Wilson, 

THAT this clause be received for information and the 
Medical Health Officer and Park Superintendent be requested to 
report to Council the result of their investigatiore and action 
taken . 

- CARRIED 

Balance of Works and Utility Matters 

MOVED by Aid. Linnell, 

THAT Clauses 1 to 9 inclusive of the report of the Board of 
Administration (Works and Utility matters), dated November 13, 
1970, be adopted. 

- CARRIED 

Social Service and Health Matters 

Grant Request - $15,000 

Family Service Centres (Clause 2) 

The Board of Administration submitted a report of the 
Director of Social Planning/Community Development on the request 
of the Family Service Centres of Vancouver for a $15,000 grant 
for special services to designated local areas of the City. 

MOVED by Aid. Adams, 

THAT this whole matter be referred to the Finance Committee 
for consideration at its first meeting in 1971. 

- CARRIED 

Broken Bottles in and around Riley Park (Clause 1 ) 

MOVED by Aid. Linnell, 

THAT Clause 1 of the report of the Board of Administration 
(Social Service St Health matters), dated November 13, 1970, be 

adopted . 

- CARRIED 
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(PROPERTIES: A9-6) 


Clause No. 6 continued: 


In view of the lengthy delay in completing this exchange of lajids, 
together with the fact that the Society has not obtained a development 
permit, appears to be experiencing difficulty in obtaining financing 
and is seeking financing from sources other than those approved by 
Council, and is also actively seeking alternate sites (both City and 
privately-owned) , Council may wish to consider rescinding the reso- 
lution approving the exchange of lands and instead adopt a recommen- 
dation to purchase the property at j+Oj West 10th Avenue. This would 
provide the Society with funds to seek another site and time to obtain 
financing. Arrangements could be made to lease these premises back to 
the Society, with a maximum term stipulated, until they have acquired 
other property. 

The approval of the exchange of lands in 1976 was on the basis of the 
Society's lands having a value of $ 394 > 450. 00. If Council is in favour 
of rescind,ing the resolution approving the exchange, then the Society 
would not be prepared to accept the 1976 value of $39U>U50«00 but have 
indicated that they would be prepared to negotiate the sale. However, 
they wuuld prefer to have the extension of time. 

In view of the foregoir i, the foJ lowing choices are submitte-j 
for Council's cons iderac ion: 

1. To extend the exchange date (interest free) to April 30th, 
1978 as requested, and to permit funding to be sought from 
sources other than CMHC and B.C. Dept. of Housing. 

2. To extend the exchange date (interest free) to April 30th, 
1978 as requested, but charge interest on the net purchase 
price from the date of Council's approval of this clause 
as a condition of extending the date. This might be 
considered in view of the fact that some 3.80 acres esti- 
mated to be worth over one million dollars have been 
reserved for the Society for more than eighteen months. 

3. Cancel the exchange agreement and 

a) Instruct the Supervisor of Properties to enter into 
negotiations to acquire the 10th Avenue property on 
a lease back basis. The result of such negotiations 
to be the subject of a further report to City Council. 
Funds to be obtained from 1977 Land Purchase Fund 

for future civic projects; 

b) Place the land in Champlain Heights, described as Lots 
5, 6, and 7, District Lot 334, Plan 13993, on the 
market for sale. 

The Director of Planning advises that the original 
scheme of development approved by Council for these 
lots was for high rise (not less than 75 feet) apart- 
ment buildings. However, the substantial development 
of Champlain Heights now tends to indicate a deficiency 
of medical services facilities in this area. In 
addition, the local community is well organized and 
active, and has strong views on the subject of the 
development on these lots. If Council decides to market 
these lots then it is suggested that the matter of the 
type of development be referred to the Director of 
Planning for review prior to advertising the properties 
for sale in early 1978." 


The City Manager submits the foregoing report of the Supervisor 
of Properties for CONSIDERATION. 
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TO: 


Vancouver City Council 


SUBJECT: King George High School, Block 8 
CLASSIFICATION: RECOMMENDATION AND CONSIDERATION 


The Director of Legal Services reports as follows: 

"Council has instructed me to prepare a draft by-law designating 
the King George High School and 'surrounding lands' as a heritage 
site. 

The first step when proceeding under the new Act is to prepare and 
give First Reading to a form of designating by-law. Following 
First Reading, an appropriate hearing takes place in order to make 
the final decision whether or not to designate and to arrive at 
full and fair compensation for loss suffered by the owner through 
the designation. 

The form which the by-law takes is very important, as it will have 
a direct effect on the amount of compensation t^at B. C. Hydro may 
claim. I feel, therefore, that Council should have some idea of 
the workings of the new Statute before this matter proceeds further. 

In the particular case at hand, the by-law may take one of three 
forms : 

(a) a by-law to simply designate the building a heritage 
building and nothing more; 

(b) a by-law to designate the building and the land on which 


(c) a by-law to designate the building and the land, but at the 
same time grant approval to any form of development on the 
land which meets the Zoning By-law and is, in the opinion of 
the Development Permit Board, compatible with the designated 
building , 

(d) a by-law similar to (c) but permitting any development on the 
site that is, in the opinion of the Development Permit Board, 
reasonably related to the designated builcjingj but not 
otherwise subject to the Zoning By-law. 

A by-law designating only the building, (a), probably has the 
least effect as far as any claims for compensation are concerned. 
Assuming B. C. Hydro owns the site, it has in law freedom to develop 
the site without complying with our Zoning By-law. This is because 
the Crown (and Hydro is an agency of the Crown) is not bound by 
by-laws relating to development of its lands. However, in practice 
the Crown normally follows municipal zoning and community objectives. 

A by-law designating both the building and the land, (b), would 
probably result in the greatest claim for compensation because 
it would require Council's permission for any development on 
the land in Hydro's hands - the reason being that the Heritage 
Act has been made binding on B.C. Hydro; therefore, if the total 
site is designated, Hydro is bound by Council's actions. 

A by-law designating the building and tj^e land a^id a resolution 
allowing for a form of development in accordance with the applicable 
zoning by-law, (c), would be a middle-of-the-road approach, 
and claims for compensation would fall soinewhere between that 
under (a) and (b). 

Any claims for compensation under (d) would be lower than under 
(c), since under this by-law, B,C. Hydro's freedom of action would 
be almost as great as under (a), 
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The main feature regarding the new legislation is this aspect of full 
•and fair compensation which is reviewable by the courts where it does 
not meet that test. As I explained earlier, the situation is not too 
dissimilar from the manner of evaluating compensation for land in 
expropriation proceedings. The normal approach in expropriation 
proceedings is to enter into negotiations with the owner and endeavour 
to arrive at a mutually acceptable settlement. Because the new 
Statute does give Council power to make grants and loans, give tax 
relief or other compensation to the owners and additionally enter 
into agreements with the owners, it would seem sensible initially 
to open negotiations with the owner of a prospective site to 
be designated, in this case B. C. Hydro. It may well be that a 
satisfactory arrangement could be negotiated without having to embark 
on full hearings before Council. 

Council will appreciate, I am sure, that if it is necessary to 
resolve the differences with formal hearings, the time involved for 
Council could be extremely tedious. It is not uncommon in arbitration 
hearings assessing value for boards to sit for months on end in order 
to assess the award. If the award is to stand the test of judicial 

; scrutiny it may well be necessary to listen to a great many witnesses 

I and opinion evidence by experts. 

{ RECOMMENDATIONS : 

I 

(A) Considering the whole question of the King George site I would 

recommend that the actions taken be in the form of a draft by-law 
designating the building and the land together with a resolution 
approving any development on the land which has a reasonable 
I relationship to the designated building. (Option (d) ) 

j (B) I would also recommend that Council instruct the Mayor to 

i strike a committee to negotiate with B.C. Hydro in an effort 

to reach a settlement before November 29th, 1977. The outcome 
of the negotiation would then be before Council for consider- 
ation at the scheduled public hearing. 

i 

i 

I Depending on Council's choice in the first recommendation, an appropri- 
; ate by-law will be submitted to Council later this day for First 
: Reading. " 


In view of the very large compensation costs that may be claimed, 
the City Manager submits for CONSIDERATION whether Council wishes 
to proceed further in this matter. 

If the decision is to proceed, the City Manager RECOMMENDS approval 
of (A) and (B) above. 


FOR COUNCIL ACT1C:J SK PAGE{S) .3^2 
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October 24th, 1977 

TO: Vancouver City Council 

SUBJECT: Long Term Care - Program and Facilities 
CLASSIFICATION: RECOMMENDATION 

Council has before it the City Medical Health Officer's report 
dated August 19th, 1977 on the above subject, which was 
deferred by CounciJ. on August 2 3rd pending a meeting with 
the Minister of Health. 

This meeting was subsequently held on September 26th, 1977 

and reported to Council by Alderman Ford on September 27th, 1977. 

The Minister had agreed to clarify his position on points 

of major concern to the City as soon as possible. 

The City Medical Health Officer has now received a letter from 
Mr. J. Bainbridge, Associate Deputy Minister, setting out 
details of the program which the Province will fund. A budget 
of some $513,000 has been established to the end of March, 
1978, including the necessary leasehold improvements to 
accommodation. The budget for 197 8-79 will be negotiated 
based upon experience from January to March, 1978. The provisions 
as outlined in Mr. Bainbridge 's letter are acceptable to the 
City Medical Health Officer. 

The City Architect reports as follows : 

'The City Architect was approached at the beginning of October 
for assistance in accommodating various groups in the building 
at 828 West 8th Avenue to be leased by the B.C. Building Corpor- 
ation and operated by the City. He considers that the 
Construction S Maintenance Division can provide the planning 
and architectural" services required to complete this work on the 
following basis: 

The primary objective is to have space ready for the Long Term 
Care staff by January 1st, 1978. In order to do this, it was 
necessary to determine the staffing and space requirements of 
the various groups proposed for the building, and prepare 
sketch proposals so that appropriate allocations of space could 
be made. This has now been done following meetings with all 
of the groups, although time has not permitted a review or 
approval of these proposals. If they are accepted in principle 
it will be possible to prepare more detailed drawings to 
obtain a building permit and establish a more accurate cost 
estimate. Preliminary estimates based on average square 
foot costs indicate a probable cost of $180 , 000/$200 , 000 to 
complete work for all groups proposed, including carpeting of 
the whole area, but not including furnishings. 

It appears possible that accommodation for the Long Term Care 
staff at 82 8 West 8th Avenue can be made available by January 
1st, providing the ordering of materials, telephones and 
furniture can be done immediately, and the construction work 
is carried out by a selected contractor appointed to commence 
the work as soon as sufficient information is available. This 
will eliminate approximately two months delay for the prepar- 
ation of working drawings and the tendering of the work. 

The City Architect therefore recommends 

(1) That Council authorize the award of a contract on a 

Cost-Plus Fixed-Fee basis to carry out required renovations 
at 828 West 8th Avenue. The successful contractor to 
be the low Fixed Fee bid received from firms selected 
as suitable to do the work. " 
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While City Staff have been working to make initiating the program 
on January 1st, 1978 possible, a great deal remains to be done. 

Council decisions to accept responsibility for administering the 
program at the Provincial Government's cost, and to provide 
necessary authority to the City Architect to carry out leasehold 
improvements are required today to meet the January 1st start-up 
date . 

iccordingly, the City Manager RECOMMENDS: 

A. That the City Architect be authorized to award a contract 
on a Cost-Plus Fixed-Fee basis to carry out required 
renovations at 828 West 8th Avenue. The successful contractor 
to be the low Fixed Fee bid received from firms selected 

as suitable to do the work. 

B. That the recommendations of the City Medical Health Officer 
as contained in his report of August 19th, 1977 be approved. 


FOR COUNCiL ACTiOfi SEE PAGE(S) 
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October 14, 1977 


To: 


Vancouver City Council 


CLASSIFICATION: 


Recommendation 


SUBJECT : 


Gymnasium Facility - 800 Cassiar Street. 


The Supervisor of Properties reports as follows: 

"A letter dated September 6, 1977 has been received from the 
Honourable, the Minister of Municipal Affairs and Housing with 
respect to property owned by the Province and on which a gym- 
nasium facility is situated (Appendix a) . The Minister states 
that the members of the adjacent Adanac Co-operative Housing 
Society are seeking access to the gymnasium facility for their 
own members aind the surrovinding community and he suggests that 
the City purchase the portion of land on which the gymnasium is 
situated, on the understanding that the gymnasium facility will 
be maintained and used as a community resource. 

The gymnasium facility is located on a 2.5 acre parcel of land, 
legally described as the Balance of the North East One-Quarter, 
Section 26, on which parcel there are also located other buildings 
utilized by the Provincial Government (former Girls' Industrial 
School site) . 

The Government is not offering the City the total 2.5 acre parcel, 
but only that portion measuring approximately 13U' x 159' on 
which the gyomasium is located (Appendix B) . 

Up xintil December 197U the City owned the adjacent 10.3 acre site 
and held a right of first refusal on the adjoining 2.5 acre site 
owned by the Government and mentioned above. At the time of the 
sale of the City's 10.3 acres to the Provincial Government for 
lease to the Adanac Co-operative Housing Society, the Provincial 
Government (Department of Housing) requested the City relinquish 
its right of first refusal on this 2.5 acre parcel in order that 
the Government could lease the gymnasium facility to the Co-operative 
Society. The City was advised that the right of first refusal was 
hampering the negotiations between the Province and the Co-opera- 
tive for the lease of the gymnasium. On January 13> 1976 City 
Council approved a recommendation that, as the City no longer 
owned the adjacent ten acres the ri^t of first refusal was no 
longer required, and should be relinquished. The Government was 
so advised. 

For the City to take title to the portion of this parcel of land 
which the Government is offering for sale, it would be necessary 
to re-subdivide the Provincial ly-owned ?.5 acre site. However, 
the subdivision as suggested by the Government would not be pos- 
sible as it would create an isolated site with no street access, 
completely surroxmded by Provincially-owned land. If it were the 
City's intention to buy the site the re-subdivision would have to 
be such that the site would have street access. 
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The Director of Planning is of the opinion that there would be no 
advantage to the City purchasing this parcel of land. It would 
appear to be more appropriate for the Gtovemment to lease this 
site to the Co-operative \mder a separate lease agreement for the 
purposes specified or, alternatively, to consolidate this site 
with the land already leased by the Gtovemment to the Adanac 
Co-operative Housing Society to form one parcel of land, and per- 
haps modify the lease to cover the larger area. A re-subdivision 
to consolidate the two parcels would be possible. 

The Director of Planning states that there could be some advantages 
for the City if the Government were offering for sale the entire 
2.5 acre site as, under the present zoning, the larger site would 
give potential for some form of social recreational development. 
He further states that a recent community p2?ofile of the Hastings 
Sunrise local area prepared by the Social Planning Department, 
noted a lack of community facilities in the Charles-Adanac sub 
area. There is also the possibility that the existing buildings 
might be utilized; however no inspection has been carried out as 
to the structural integrity of these buildings as, in fact, the 
2.5 acre site has not been offered for sale to the City. 

It is recommended that the City not accept the offer of the 
Provincial Government to sell the proposed I3U' x 1^9' isolated 
parcel to the City of Vancouver. 

It is further recommended that the Province be ;irged to reconsider 
the lease of such parcel direct to the Adanac Co-operative Housing 
Society at a nominal rent." 

The City Majiager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Properties be approved. 



MANAGER'S REPORT 


DATE September 13. 1977 

TO : Vancouver City Council 

SUBJECT: Steam Bath License - 1233 Hornby Street 

CLASSIFICATION: CCNSIDERATIOI 

The Director of Permits and Licenses reports as follovs: 

"An ^plication has been received fran Mr. D. H. Stenback and Mr. R. C. Moore 
for a License to operate a steam bath at 1233 Hornby Street. This steam 
bath was fonrerly operated by the Taiarus Health Society and was a s\±)ject 
of a report to Council in 1975 by the Police Department because of incidents 
involving juveniles cn the premises. Council passed the following motion 
at that time: 

a) That Police Inspector J.S.V. Lake, Vice Section of the Police 
Department, turn his full detail file on the Taurus Health 
Society over to the Senior Regional Prosecutor Mr. F. A. 
Ifelvine and that the Prosecutor examined the report with the 
view to laying charges. 

b) That the Police Department report back to the Community Services 
Ccranittee in one month on the operation of the Taurus Health 
SocieiY and that if there are incidents of juveniles found on 
the premises that the City will move toward closure of the 
establishment. 

c) That if, as indicated in the Police report, the Society is 
actually a clvib then Bylaw 2647, v^idi requires closure 
between the hours of 2 a.m. and 7 a.m. be brought to the 
attention of the owners. 

The premises are no longer operating as a club, the n&J operators operate 

as a steam bath used primarily by homosexuals. In this regard, the Medical Health 

Officer has reccnimended refusal of the application for the following reasons: 

1) The major part of Syphilis cases in Vancouver is among homosexuals 
and often it is reported that the place of contact was at a 
homosexual club. I feel that although other means of contact 

are available, these clubs provide major sites for facilitation. 

2) The cubicles vtiich are equipped for laying down and sleeping do 
not fit into any By-law category and therefore this Department 

has prdDlems in assessing this accommodation. We have no hesitation 
in approving cooling or changing roans which do not contain 
sleeping accommodation. 

3) On a previous occasion v*ien the Ifealth Department did not approve 
the plans for a new Development Permit, City Council appeared 
not to support this type of establishment. 

The Inspector in charge of Vice Section of the Vancouver Police Department 
has reviewed the License J^plication and reports as follows: 

'Members of the Vancouver General Vice Squad have investigated the 
attached License implication and can find nothing detrimental in 
regards to the applicants Mr. Stenback and Mr. Moore. 

The investigating Detectives have ejqjressed some concern to the 
previous operation of these premises with s\±»sequent charges of 
keeping a coitiTKn bawdy house and contributing to juvenile de- 
linquency laid against the then Licensee and his manager. 


cont'd 
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I feel that this is insufficient grounds to reccmnend a denial 
of a License to the present applic£int and should a License be 
granted, the General Vice Squad will inspect the premises on 
a regular basis . ' 

Because the steam bath will be frequented by honosexuals and in view of the 
comients of the Medical Health Officer, the matter of grcinting a Business 
License to Mr. Stenback and Mr. Moore is submitted to City Council for 
CDnsideration. " 

The City Manager stifcniits the report of the Director of Permits and Licenses 
for Councils CCNSIDERATICN. 


FOR COUNCIL ACTION SEE ?AGS(S) .3.Z£i 
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PART REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON 

COMMUNITY SERVICES 

October 20, 1977 

A meeting of the Standing Committee of Council on Community 
Services was held on Thursday, October 20, 1977, at 1:30 p.m. in 
the No. 1 Committee Room, third floor. City Hall. 

PRESENT: Alderman Rankin, Chairman 

Alderman Bellamy 
Alderman Gerard 
Alderman Marzari 
Alderman Ford 

CLERK: H. Dickson 


RECOMMENDATION : 

1. Development Permit Application - 
535 Howe Street 


Distributed at the meeting at the request of the City Manager 
were copies of a Manager's Report dated October 17, 1977, on 
Development Permit Application No. 78904 applied for by Opus XIX XIX 
Enterprises Ltd. for 535 Howe Street. 

In the Manager's Report the Director of Planning reported as 
follows: 

'The above noted Development Permit Application has been 
filed by Opus Enterprises Ltd. to use a portion of the 

main floor as Holding Bar area in conjunction with the 

proposed restaurant. 

This site is situated on the east side of Howe Street 
between Pender and Dunsmuir Street in a predominantly 
commercial area. 

The proposed Holding Bar development will provide an 
assembly area of approximately three hundred ninety-six 
(396) square feet with a seating capacity for 25 persons. 

The Director of Planning approved this application 
subject to the condition that prior to the issuance of 
the Development Permit: 

•this request for a new liquor outlet be first 
referred to City Coiancil through the Standing 
Committee on Community Services for consideration.'' 

The Manager's Report was before the Committee for consideration. 
A spokesman for the Director of Planning and a lawyer representing 
the applicant appeared before the Committee on this matter and 
during discussion it was noted that the proposed holding bar 
development will be contained in a restaurant at the site of the 
former Executive Club across Howe Street from the Vancouver Stock 
Exchange . 

The restaurant will seat 115 customers and the holding bar will 
have a seating capacity for 25 persons. 

The spokesman for the applicant advised the Committee that there 
is some urgency, in that his client has already hired some 35 to 40 
persons as employees for the new restaurant and he is anxious to 
open for business. 

During discussion there was some concern expressed by Committee 
members that a 25-seat holding bar seems large for a restaurant with 
a seating capacity of 115 persons. The representative of the 


Cent • d . . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Building and Planning Matters 

Rezoning: Northwest corner Victoria Drive 
and Kent Avenue (Clause 4) 


It was agreed to defer consideration of this clause pending 
the hearing of a delegation as requested. 

Balance of Building and Planning Matters 

MOVED by Aid. Calder, 

THAT Clauses 1 to 3 inclusive of the report of the Board 
of Administration (Building and Planning matters), dated 
November 13, 1970, be adopted. 

- CARRIED 

Licenses and Claims Matters 

Claim of Mrs. Victoria Flaata (Clause 2) 

The Board of Administration submitted a report of the 
Corporation Counsel setting out details of a claim by 
Mrs. Victoria Flaata of 8637 Oak Street. After due consideration, 
it was, 

MOVED by Aid. Adams, 

THAT the extension of time in respect of this claim be 
approved on the following terms: 

(a) That the time for commencement of an action by 
Victoria Flaata against the City of Vancouver 
relating to an accident which occurred on 
October 17, 1969, be extended for two months 
from October 17, 1970; 

(b) That the action to be commenced be limited to one 
for damages totalling $1,126.74; 

FURTHER THAT payment of the claim in the amount of 
$1,126.74 be authorized. 

- CARRIED 

Use of a Portable Barrel Organ 
on City Streets (Clause 1) 

MOVED by Aid. Calder, 

THAT Clause 1 of the report of the Board of Administration 
(Licenses and Claims matters), dated November 13, 1970, be 
adopted . 

- CARRIED 

Finance Matters 

Charter Amendments (Clause 1 ) 

The Council considered the Corporation Counsel 's report in 
respect of proposed Charter Amendments as follows: 


(A) 

Voting 

by Non-owner Electors 

on Money By-laws. 

(B) 

Use of 

Voting Machines. 


(C) 

Use of 

term 'British Subject 

' for List of Electors. 

(D) 

Age of 

19 and effective date 

for the List of Electors. 


Action was taken as follows: 


cont 'd . 
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Part Report to Council 
Standing Committee of Council 
on Community Services 

October 20, 1977 I - 2 

Clause 1 Cont'd 

Director of Planning advised that the proposed development is within 
City guidelines. 

Following discussion it was 

RECOMMENDED, 

THAT Council approve the issuance of Development Permit 

Application No. 78904 to Opus XIX XIX Enterprises Ltd. 

to use a portion of the main floor of 535 Howe Street as 

a licensed holding bar area in conjunction with the proposed 

restaurant. 


FOR COUNCIL haiGU SEE PA5E(S) ..;:>^. 
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CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, Noveitiber 1, 1977, in the Council Chamber, 
commencing at 2:00 p.m. 

PRESENT ; Mayor Volrich 

Aldermen Bellamy, Brown, Ford, Gerard, Gibson, 
Harcourt, Kennedy, Marzari, Puil and 
Rankin 

CLERK TO THE COUNCIL ; D.H. Little 

PRAYER 

The proceedings in the Council Chamber were opened with 
prayer offered by the Civic Chaplain, the Reverend Allon Hornby 
of the Broadway Pentecostal Tabernacle, Vancouver. 


ACKNOWLEDGEMENT 

The Mayor acknowledged the presence in the Council Chamber of 
Grade 11 students from the Social Studies Class at Magee Secondary 
School, under the direction of their teacher, Mrs. Garvin. 


'IN CAJ'lERA' MEETING 

The Council was advised that there were matters to be 
considered 'In Camera' later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Ford, 

THAT the Minutes of the Regular Council meeting of 
October 25, 1977, with the exception of the 'In Camera' portion, 
be adopted. 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Gerard, 
SECONDED by Aid. Bellamy, 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Volrich in the Chair. 

- CARRIED UNANIMOUSLY 


DELEGATIONS 

The Council agreed to defer consideration of the following 
items pending the hearing of delegations later this day; 

(1) Prostitution Report 

(2) Oh Calcutta! - Presentation at Queen Elizabeth Theatre 

(3) Four Day Work Week 

(4) D.P.A. - 4642 Dunbar Street 
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COmUNICATIONS OR PETITIONS 

1. Grant Request re Rental of 
The Orpheum for Rally 

Council noted a letter dated October 17, 1977, from Ms. 
Libby Davies, Co-Chairman, Save the V.R.B. Joint Committee, 
advising that the Committee rented The Orpheum for a public 
meeting and rally at what it understood to be a rate of 
$575.00. It appears that the rate quoted was in error as the 
public meeting was scheduled for a Sunday afternoon the rate 
for which is $1,200.00. In her letter, Ms. Davies requested 
that Council forgive the difference between the original rental 
quoted and the actual rental of $1,150.00 (approximately $575.00). 

Council noted a comment from the City Clerk advising that 
the Saturday afternoon rate was quoted to this organization in 
error. 

MOVED by Aid. Gibson, 

THAT a grant to the Save the V.R.B. Joint Committee equal 
to the difference between the rental cost for The Orpheum on a 
Saturday afternoon and the current rate for a Sunday afternoon 
(approximately $575.00) be approved. 

- CARRIED BY THE 
REQUIRED riAJORITY 

(Aldermen Gerard and Kennedy opposed) 

2. King George High School 
Block 80 


The Mayor requested and received permission to withdraw 
this memorandum. 

3. Proposed Rezonings to CD-I 
Along Kingsway 

In a letter dated October 25, 1977, Mr. Michael Katz, Michael 
Katz Associates, requested an opportunity to appear before Council 
when it considers a clause of the Standing Committee on Planning & 
Development's report dated October 20, 1977, on this matter. 

MOVED by Aid. Kennedy, 

THAT the delegation be heard at the next meeting of Council 

and consideration of this clause contained in the Standing Commit+-.^»p 
on Planning & Development's report dated October 20, 1977, be 
deferred to that time. 

- CARRIED UNANIMOUSLY 

4 . Proposed Downtown 
Free Bus Service 

Under date of November 1, 1977, the Council noted the 
following memorandum from Mayor Volrich: 

"On July 26, 197 7, Council approved a proposal for a free bus 
service using converted cable cars and running basically 
between Robson Street/Royal Centre and Gas town/China town. 
In the Council report of that date, B. C. Hydro stated that 
they would be interested in preparing a second proposal for 
this service and have subsequently done so. 

The downtown merchants who originated the idea chose the Hydro 
proposal over the cable car proposal. Even though the chosen 
proposal is twice the cost of the other, it is many times 
superior in terms of safety, dependability, and level of service, 
I have been working closely with the plan's originators to 
develop an implementation and funding strategy for this service. 
Basically this strategy calls for a one-year (or less) test of 
the service to be jointly funded by the Province, the City^ 
the downtown retailers, and B, C, Hydro, 

cont'd. . . . 
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COmUNICATIONS OR PETITIONS (cont'd) 


Proposed Downtown Free 
Bus Services (cont'd) 

A one-year test is felt to be superior to the originally pro- 
posed three-month test because it would allow for the evaulation 
of the system - both from a transit and a business/retailing 
point of view - throughout the four seasons of the year. A 
one-year test would cost $180,000.00. 

The proposed cost-sharing formula is: 


B. C. Hydro's contribution is dn the form of not charging for 

extra maintenance and overtime costs (est. $30,000.00 to $50,000.00) 

which will be incurred in carrying out the test. 

A major element of this strategy is for the City and the downtown 
retailers to put up half of the money and then approach the 
Province for matching funds. Because the proposal does not fit 
any existing Provincial cost-sharing progratms, the Province 
will have to be approached for a special grant. It is, 
therefore, very important that the various "Vancouver interests" 
be able to make a forceful and positive proposal to Victoria. 

I would RECOMMEND, thpn, that Council agree to allocate the 
City's share of the funding for the one-year test if the entire 
$180,000.00 package can be put together. 

I have met again with the involved downtown retailers this 
morning to determine their support for this proposal. Re- 
presentatives of nine of the major stores and merchant groups 
expressed their full approval. Three have certain reservations 
and further discussions are taking place with them. It is 
hoped that the system can be operational on December 1st, the 
main objective overall being to stimulate activity in the down- 
town core. The cost to the City for this year would be $2500.00 
(for one month) from out of 1977 Contingency Reserve and 
$2500.00 per month in the 1978 Budget. 

I therefore RECOMMEND that the City's participation, contingent 
upon that of the downtown raerchants and the Province, be approved." 

MOVED by Aid. Brown, 

THAT the recommendations of the Mayor contained in the above 
memorandum be approved; 

FURTHER THAT this service be monitored for a period of six 
months and the City Manager report to the Transportation Committee 
on the results of this monitoring. 


At this point. Council agreed to vary the agenda to consider 
a Manager's report dated October 27, 1977, on the Kitsilano Tidal 
Pool replacement. 

Kitsilano Tidal Pool Replacement - 
Construction Contract 


Council had before it for consideration a Manager's report 
dated October 27, 1977, in which the City Manager set forth three 
alternative courses of action for Council. Appended to the report 
was a report from the Director of Finance on this topic and a 
letter dated October 27, 1977, from the Park Board containing the 
following resolution: 


Province 

Retailers 

City 


$ 90,000.00 
$ 60,000.00 
$ 30,000.00 


- CARRIED UNANIMOUSLY 


cont ' d. . . . 
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Kitsilano Tidal Pool Replacement - 
Construction Contract (cont'd) 


"That the Board accept alternative 3 to proceed with the 
project on a reduced basis, as outlined in the report of 
the Board's Director of Planning dated October 21, 1977, 
subject to the concurrence of City Council and their 
assistance in obtaining necessary funding for the project, 
and 

That the Board request City Council to instruct the 
Director of Legal Services to execute a contract for the 
construction of the new Kitsilano Pool by Key Construction 
Ventures in the amount of $1,968,300, 

and further 

That City Council be requested to guarantee a sum of 
$400,000 towards the contract in advance of receipt of 
such an amount to be applied for as a top priority Par}: 
Board submission to the Provincial Community Recreation 
Facilities Fund. " 


Commissioner Eraser of the Park Board spoke to this report 
and requested that Council support the project as well as 
endorsing the Board's application for Provincial funding. 

MOVED by Aid. Puil, 

THAT alternative (1) contained in the Manager's report dated 
October 27, 1977, be approved, and therefore 


(1) the totalproject be approved at a cost of $2,243,300 
details as follows: 


Construction Contract $1,968,300 
Fees, testing and permits 175,000 
Landscaping 50,000 

Equipment and furnishings 50,000 

$2,243,300 

(2) the source of funds be as follows: 

1976 Supplementary Capital Budget $ 75,000 

1977 Supplementary Capital Budget 1,018,300 
Federal Government Grant 750,000 
Provincial Community Recreation 400,000 

Facilities Fund Grant 

$2,243,300 


(3) the allocation of $400,000 of Revenue Surplus Funds as 
interim financing for the Provincial Grant. 

(4) the Park Board be instructed to apply for a grant of 
$400,000 from the Provincial Cominunity Recreation 
Facilities Fund, as a top City priority. 

(5) Council instruct the Director of Legal Services to execute 
a contract for the construction of the new Kitsilano Pool 
by Key Construction Ventures in the amount of $1,968,300. 


- CARRIED 


(Aldermen Bellamy, Brown and Ford opposed) 

MOVED by Aid. Rankin, 

THAT Kits Pool, as indicated in the Manager's report dated 
October 27, 1977, be approved as first priority project for 
funding under the Provincial .Recreation Facilities Program. 


- CARRIED UNANIMOUSLY 


cont 'd 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Kitsilano Tidal Pool Replacement - 

Construction Contract (cont'd) 
^ 

MOVED by Aid. Rankin, 

THAT the Carnegie Library be approved as a first priority 
project for funding under the Provincial Recreation Facilities 
Program; 

FURTHER THAT Council advise the Province on additional 
projects for funding under this program in respect to City, Park 
Board and Private Agency applications. That the City Manager, 
after consultation with the Park Board and Private Agencies, 
report to Council on additional projects applying for funding 
from the Provincial Recreation Facilities Fund with recommendations 
on order of priority and funding required for each. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Ford, 

THAT the foregoing motion by Alderman Rankin be deferred 
pending a report from the City Manager on what other demands the 
City will be making on the Provincial Recreation Facilities Fund. 

- LOST 

(Aldermen Bellamy, Brown, Gerard, Gibson, Harcourt, Kennedy, 
Marzari, Puil, Rankin and the Mayor opposed) 

The motion to defer having lost, the motion by Alderman 
Rankin was put and CARRIED UNANIMOUSLY. 


A. MANAGER'S GENERAL REPORT 
OCTOBER 28, 1977 


Social Service & Health Matters 
(October 28, 1977) 


Repair to Electrical Service at Grandview 
Terrace Child Care Centre, 2055 Woodland, 
Grant Request (Clause 1) 

MOVED by Aid. Marzari, 

THAT a grant of $228.16 to the Grandview Terrace Child 
Care Centre to cover the costs of repairing the electrical 
service to their building at 2055 Woodland Drive, be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
I-IAJORITY 


Building & Planning Matters 
(October 28, 1977) 


The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Kitsilano N.I. P. - Adult Rest Areas 
CI. 2: Cedar Cottage N.I. P. Appropriations 
CI. 3: Electrical Division Move to Second Floor 

Clauses 1, 2 and 3 

MOVED by Aid. Puil, 

THAT the recommendations of the City Manager contained in 
Clauses 1, 2 and 3 be approved. 

- CARRIED UNANIMOUSLY 
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CITY IIANAGER'S AND OTHER REPORTS (cont'd) 


Fire & Traffic Matters 
(October 28, 1977) 

The Council considered this report which contains two 
clauses identified as follows: 

CI. 1: Boundary Road - From Kingsway South 
CI. 2: New Bus Stop Locations 

Boundary Road from Kingsway 
South (Clause 1) 


The Mayor advised that the Killarney Champlain Citizens for 
Action group has requested that this item be deferred to permit 
them to appear before Council as a delegation. 

MOVED by Aid. Harcourt, 

THAT the request of the Killarney Champlain Citizens for 
Action group to appear as a delegation be approved, and 
consideration of this clause be deferred to that time. 

- CARRIED UNANIMOUSLY 

New Bus Stop Locations 
(Clause 2) 


MOVED by Aid. Puil, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 


CI. 

1: 

CI. 

2: 

CI. 

3: 

CI. 

4: 

CI. 

5: 


Finance Matters 
(October 28, 1977) 

The Council considered this report which contains five 
clauses identified as follows: 

Request for Exemption from 1977 Taxes - 
The Vancouver Chinatown Housing Society 
Federal Contributions - Urban Demonstration 
Proj ects 

Investment Matters (Various Funds) September 1977 
The Orpheum - Completion of Funding 
Sewer Connection Fees on Tax Roll 

Clauses 1, 2 and 4 

MOVED by Aid. Harcourt, 

THAT the recommendations of the City Manager contained in 
Clauses 1, 2 and 4 be approved. 

- CARRIED UNANIMOUSLY 

Clause 3 

MOVED by Aid. Gibson, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 

Clause 5 

MOVED by Aid. Puil, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 
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CITY IIANAGER'S AND OTHER REPORTS (cont'd) 

Personnel Matters 
(October 28, 1977) 


Possible Employee Assistance 
Program (Clause 1) 

MOVED by Aid. Ford, 

THAT the recommendations of the City Manager contained in 
this Clause be approved. 

- CARRIED 

(Aldermen Gerard, Kennedy and Puil opposed) 

Property Matters 
(October 28, 1977) 

The Council considered this report which contains five 
clauses identified as follows: 

Demolition - 27 77-79 Point Grey Road 
Lease of City-owned Portions of Hartley and 
Kinross Streets south of Kent 
Sale - W/S Hudson Street, North of the lane 
north of 70th Avenue 

Burrard Street Widening - Purchase of portion 
of 2065 Burrard Street 

Easement Agreement for Seawater intake pipe 
6,000 square feet in area fronting Stanley Park 

Clauses 1, 2, 3, 4 and 5 

MOVED by Aid. Harcourt, 

THAT Clause 1 be received for information and the recommendations 
of the City Manager contained in Clauses 2, 3, 4 and 5 be approved. 

- CARRIED UNANIMOUSLY 


CI. 

1: 

CI. 

2: 

CI. 

3: 

CI. 

4: 

CI. 

5: 


I. Joint Report of Standing Committees 
on Transportation and Planning and 
Development, October 20, 1977 


Stanley Park Entrance Alternatives 
(Clause 1) 


MOVED by Aid. Kennedy, 

THAT the recommendation of the Committee contained in this 
Clause be approved. 

- CARRIED UNANIMOUSLY 


II. Report of Standing Committee 
on Community Services, 
October 20, 1977 

The Council considered this report which contains four 
clauses identified aJ follows: 

Cl. 1: Liquor License - Westcoast Stereo Society Club 
Cl. 2: Parking at Bimini Neighbourhood Pub, 2010 West 
4th Avenue 

Cl. 3: Macs Milk Store, 10 55 Denman Street 

Cl. 4: Neighbourhood Pub - Arterial Traffic Routes 


cont'd. . . . 
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Report of Standing Committee 
on Community Services, 
October 20, 1977 (cont'd) 

Liquor License - Westcoast Stereo 
Society Club (Clause 1) 

During consideration of this Clause, it was noted that the 
Committee had warned the applicant that should any problems 
arise in the vicinity of his club which could be related to his 
operation, he would be held responsible. 

MOVED by Aid. Rankin, 

THAT the recommendation of the Committee contained in this 
Clause be approved. 

- CARRIED UNANIMOUSLY 

Clauses 2, 3 and 4 

MOVED by Aid. Rankin, 

THAT the recommendations of the Committee contained in 
Clauses 2, 3 and 4 be approved. 

- CARRIED UNANIMOUSLY 


III. Report of Standing Committee 
on Planning and Development, 
October 20, 1977 


The Council considered this report which contains four 
clauses identified as follows: 

CI. 1: Monthly Status of Rezoning Applications 
CI. 2: Proposed Rezonings to CD-I along Kingsway 
CI. 3: Increase in Residential Accommodation - 

1350 Burrard Street 
CI. 4: Liaison Aldermen 

Clauses 1 and 3 


MOVED by Aid. Harcourt, 

THAT the recommendations of the Committee contained in 
Clauses 1 and 3 be approved. 

- CARRIED UNANIMOUSLY 

Proposed Rezonings to CD-I 
along Kingsway (Clause 2) 

For Council action on this Clause, see page 2. 

Liaison Aldermen 
(Clause 4) 

MOVED by Aid. Harcourt, 

THAT the recommendation of the Committee contained in this 
Clause be approved. 

- CARRIED UNANIMOUSLY 

During considering of this Clause, the Mayor drew Council's 
attention to the fact that at its last meeting. Council had 
approved a liaison Alderman for the Marpole Local Area Planning 
program, but no Alderman had been named. 

MOVED by Aid. Harcourt, 

THAT Alderman Puil be appointed liaison Alderman for the 
Marpole Local Area Planning program. 

- CARRIED UNANIMOUSLY 
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IV. Report of Standing Committee 
on Transportation, 
October 20, 1977 


The Council considered this report which contains three 
clauses identified as follows: 

Cl. 1: Additional Taxi Cab Licenses 

CI. 2: Request for Three Pedestrian Actuated Signals 

in Vicinity of Bayview Community School 
Cl. 3: Downtown Bicycle Route Proposal. 

Additional Taxi Cab 
Licenses (Clause 1) 

MOVED by Aid. Kennedy, 

THAT the recommendation of the Committee contained in this 
Clause be approved. 

- CARRIED UNANIMOUSLY 

Request for Three Pedestrian Actuated 
Signals in Vicinity of Bayview 
Community School (Clause 2) 

MOVED by Aid. Kennedy, 

THAT the recommendation of the Committee contained in this 
Clause be approved. 

- CARRIED UNANIMOUSLY 
(Aldermen Gerard and Kennedy opposed) 

Downtown Bicycle Route 
Proposal (Clause 3) 

MOVED by Aid. Kennedy, 

THAT recommendation A of the Committee contained in this 
Clause be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Kennedy, 

THAT recommendation B of the Committee contained in this 
Clause be approved. 

- CARRIED 

(Aldermen Gerard, Kennedy, Puil and the Mayor opposed) 

MOVED by Aid. Brown in amendment, 

THAT the following be added to recommendation B: 

"except for rush hours i.e. 7:00 to 9:00 a.m. and 
4:00 to 6:00 p.m. " 

- LOST 

(Aldermen Ford, Gerard, Gibson, Har court, Kennedy, 
Marzari, Puil, Rankin and the Mayor opposed) 

The amendment having lost, the motion by Alderman Kennedy 
was put and CARRIED. 


COmiTTEE OF THE WHOLS 

MOVED by Aid. Harcourt , 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Bellamy, 

THAT the report of the Committee of the Whole be adopted. 


- CARRIED UNANIMOUSLY 


Regular Council, November 17, 1970 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Charter Amendments (cont'd ) 

Money By-laws: Non-Owner Electors 

MOVED by Aid, Wilson, 

THAT the Corporation Counsel 's report respecting Voting by Non- 
Owners on Money By-laws be deferred for later this day and in the 
meantime a previous report of the General Purposes Committee, 
together with supporting information, be made available to the 
members of Council , 

(see page 14) - CARRIED 

Voting Machines 

MOVED by Aid, Phillips, 

THAT the City Clerk and Corporation Counsel give the matter 
of use of voting machines further study for a further report to 
the Council in due course. 

- CARRIED 

Canadian Citizens/British Subject: List of Electors 

MOVED by Aid. Broome, 

THAT the Corporation Counsel be instructed to prepare a 
proposed Charter Amendment with respect to using the term 
'Canadian Citizen or other British Subject' in regard to a 
qualification to be placed on the List of Electors, 

- CARRIED 

Age 19: List of Electors 

MOVED by Aid, Phillips, 

THAT the proposal, i.e. 'if a person is of the full age of 
19 on Election Day, he be entitled to have his name entered on 
the List of Electors if otherwise qualified', be approved and the 
Corporation Counsel be instructed to draft the required Charter 
Amendment . 

- CARRIED 

Request for Refund of Taxes : 
Scottish Agencies (Clause 2) 

The Board of Administration submitted a report of the 
Corporation Counsel on a request from Scottish Agencies for 
remission of taxes for 1967, 1968, 1969 and 1970 in respect of 
Lots 519 and 520, Hastings TownHitti, located at the S.W, corner 
of McGill and Cassiar Streets as the property was expropriated 
May 31, 1968, in connection with Urban Renewal Scheme #6, The 
circumstances resulting in this request are set out in the report. 
After due consideration, it was, 

MOVED by Aid, Wilson, 

THAT taxes in respect of Lots 519 and 520 Hastings Townsite 
be remitted from the 31st day of May, lt68, being the date the 
said lots were expropriated, 

- CARRIED 

B. Personnel Matters, 

Regular, October 30, 1970 

Fire Department Residence Requirements 

MOVED by Aid, Broome, 

THAT the report of the Board of Administration (Personnel 
matters. Regular), dated October 30, 1970, be adopted, 

- CARRIED 
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BY-LAWS 


1. BY-LAW TO AMEND BY-LAW NO. 2 8 49, 
BEING THE STREET AND TRAEFIC 
BY-LAW (Allow Jaywalking on Robson 
Street at Court House Complex) 

MOVED by Aid. Kennedy, 
SECONDED by Aid. Puil, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Kennedy, 
SECONDED by Aid. Puil, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


2. BY-LAW TO AMEND BY-LAW NO. 4188, 
BEING THE ZONING AND DEVELOPMENT 
FEE BY-LAW (Non-Prof it Societies) 

MOVED by Aid. Marzari, 
SECONDED by Aid. Harcourt, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Marzari, 
SECONDED by Aid. Harcourt, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

3. BY-LAW TO PROVIDE FOR DETERT-IINATION OF 
ASSESSED VALUE OF LAND AND IMPROVEMENTS 
WITHIN THE CITY OF VANCOUVER FOR GENERAL 
CIVIC PURPOSES 


MOVED by Aid. Brown, 
SECONDED by Aid. Gibson, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Brown, 
SECONDED by Aid. Gibson, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNAiUHOUSLY 
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MOTIONS 


A. Allocation of Land for Lane Purposes 
(North 2' of Lot 14, Block 203, D.L. 
526, Plan 848) 

MOVED by Aid. Gerard, 
SECONDED by Aid. Bellamy, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for lane purposes, the following described lands: 

North 2 feet of Lot 14, Block 203, District Lot 526, 
Plan 848; 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes, and declared to form and constitute portions of 
lane. 


B. Allocation of Land for Lane Purposes 

(South 20' of Lot 3, Block 22 of Blocks 
10-13 and 22-25, D.L.'s 391 and 392, 
Plan 1604) 


MOVED by Aid. Gerard, 
SECONDED by Aid. Bellamy, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for lane purposes, the following described lands: 

South 20 feet of Lot 3, Block 22 of Blocks 10 to 13, 
and 22 to 25, District Lots 391 and 392, Plan 1604; 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes, and declared to form and constitute portions of 
lane. 


- CARRIED UNANIMOUSLY 


- CARRIED UNANIMOUSLY 


ENQUIRIES AND OTHER I4ATTERS 


Alderman Gibson - 
City's Noise Abatement 
Program 


requested that the Medical Health 
Officer report to Council on the 
present status of the City's Noise 
Abatement Program and his depart- 
ment's future needs in this area. 
The Mayor so directed. 


Alderman Bellamy - 
City-owned Property 
Adjacent to The Orpheum 


requested a report on the feasibili 
of using the City-owned property 
adjacent to The Orpheum at the 
corner of Seymour and Smithe Streets 
as street level public washrooms. 
The Mayor so directed. 


Alderman Brown - 
Land Exchange & Sale 
Penticton & Grandview and 
4th Avenue and Discovery 


reported for clarification, that the 
Provincial Government has agreed 
that the same sale price would apply 
to this land if it is used for any 
RS-1 purpose or for non-profit 
housing, but if it is intended to 
use the land for market housing, the 
Provincial Government would want 
the option to repurchase the land. 


The Council recessed at approximately 3:55 p.m. to reconvene 
'In Camera' in the Mayor's Office. 
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The Council reconvened in the Council 
Chamber at 4: 30. p.m., with Mayor Volrich 
in the Chair and the same Members present. 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Gibson, 
SECONDED by Aid. Ford 

THAT this Council resolve itself into Committee of the 
Whole, Mayor Volrich in the Chair. 

- CARRIED UNANIMOUSLY 


DELEGATIONS 

1 . Prostitution in Vancouver 

Council considered a report, dated September 7, 1977, 
of the Chief Constable, entitled "Street Prostitution in 
Vancouver's West End". Also considered was a memo dated 
October 28, 1977, from the Mayor on the topic, advising the 
action taken by the Police Board when it considered the 
report on September 7, 1977. 

Council, on October 25, 1977, agreed to hear delegations 
on the matter and, in this regard, the following made 
representation : 

Mr. Bruce Eriksen representing the Downtown Eastside Residents' 
Association (brief filed) concerned over the re-introduction of 
vagrancy laws. 

Mr. David D. Schreck - representing the Committee of Progressive 
Electors (brief filed) supporting some of the report's suggested 
strategies and opposing the re-introduction of a vagrancy by-law. 

Mr. Ben Tessler - representing the Chateau Granville (brief 
filed) proposing the cancellation of business licenses in 
premises that deal in the sale of sex material, as well as 
theatres or cabarets exhibiting hard-core sex, pornographic 
movies or shows. Mr. Tessler also proposed that the Granville 
Mall be extended to the Gra nville Bridge in an effort to upcrrade 
the area, as well as ridding the streets of undesirables. 

Deputy Chief Dickson and members of his staff gave further 
explanation of the Chief Constable's report and answered questions 
put by Council Members. 

MOVED by Aid. Rankin 

THAT the Chief Constable's report on prostitution in the 
West-End be referred to the Standing Committee on Community 
Services for consideration of the portions of the report which 
come within Council's jurisdiction, including other related 
matters such as juvenile problems, Granville Street Task Force 
and any proposed changes to the Criminal Code. 

- CARRIED UNANIMOUSLY 


The Council recessed at 5:50 p.m., to 
reconvene' at 7:30 p.m. 
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The Council, in Committee of the Whole, 
reconvened in the Council Chamber at 
7:30 p.m., with Mayor Volrich in the Chair, 
and the following Members present. 


PRESENT ; Mayor Volrich 

Aldermen Bellamy, Brown, Ford, Gerard, 
Gibson, Harcourt, Kennedy, 
Marzari, Puil and Rankin 

CLERK TO THE COUNCIL: D.H. Little 


DELEGATIONS (Cont'd) 


2. Presentation of "Oh I Calcutta! " 
at the Queen Elizabeth Theatre. 

Council, on September 27, 1977, deferred consideration 
of a motion by Alderman Gerard regarding the proposed showing 
of the stage play "Ohl Calcutta! " at the Queen Elizabeth 
Theatre, pending the hearing of delegations. 

The following delegations all opposed the presentation 
of the play in the Queen Elizabeth Theatre: 


Mrs. Sophie Wawryniuk - representing the 

Polish-Canadian Women's Federation (brief filed) 

Mrs. Yvonne Lefrancois 

Mr. Dan Gardener (brief filed) 

Mr. Patrick Hayden 

Mrs. Ruth Nobbs (brief filed) 

Ms. Ruth Pruner (brief filed) 

Miss Margaret Rosati 

Mr. George Anderson 

Mr. Price. 

Prior to consideration of her motion. Alderman Gerard 
received Council's permission to delete the second and third 
'WHEREAS' paragraphs in her motion as originally submitted. 
Following discussion and being advised of the Theatre Board's 
position on this matter by the Council representative on the 
Board, Alderman Gibson, it was 

MOVED by Aid. Gerard 

THAT WHEREAS on May 25, 26 and 27, 1978, the show "Oh! 
Calcutta!" is tentatively booked into the Queen Elizabeth 
Theatre which is a civic-owned and operated theatre: 

AND WHEREAS the show seriously challenges acceptable 
community standards; 

AND WHEREAS the citizens of Vancouver have a right to 
expect leadership by its Council in the matter of community 
standards ; 

THEREFORE BE IT RESOLVED THAT the Vancouver Theatres 
Board and the Theatres Manager be instructed not to allow a 
booking in the civic theatres for the show "Oh! Calcutta!". 

- LOST 

(Aid. Bellamy, Brown, Ford, Gibson, Harcourt, 

Marzari, Puil, Rankin and the Mayor opposed) 
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DELEGATIONS (Cont'd) 


3 . Four-Day Work Week 

The Council considered a report of the Finance and 
Administration Committee dated October 20, 1977, regarding 
the four-day work week. The Committee had considered a 
lengthy report from the Consultants, Thorne, Riddell 
Associates Ltd., who had been engaged by Council to study 
the effects of the experiment. The Consultants' report 
was submitted by the Committee without recommendation, for 
Council's consideration. 

Council heard the following delegations speaking in 
support of the continuation of the four-day work week: 

Mr. R.B. Ross - representing Vancouver Municipal and Regional 
Employees' Union, referred to a letter, dated October 31, 1977 
which he had circulated to Council Members, setting out the 
Union's position and suggesting that a 60-day Notice of 
Termination was desirable instead of the present 30-day clause 

Mrs. M. Clark - representing excluded staff, other than senior 
advised that the term 'Four -day Work Week' was misleading and 

in future should be referred to as the 'Compressed Work 
Week'. Mrs. Clark cited the benefits to employees, partic- 
ularly working mothers, including incentives to present staff 
and prospective employees, and increased service to the public 

Ms. Susan Basford - representing the Association of Nurses of 
Vancouver Health Department (brief filed) referred to members 
morale, less staff sick time, better contact with working 
parents of children in day care or school by late day visits, 
convenience of travel by less traffic congestion. 

MOVED by Aid. Bellamy 

THAT the four-day work week be continued as at present, 
with the exception of the Health Department and the Fire 
Department clerical staff, subject to the following conditions 

Discontinuance of the scheme as a whole or for 
specific tasks, sections or departments, with 
60 days notice by the City or Union: 

The ability to require employees to revert to a 
five-day schedule on a temporary basis \.o meet 
special conditions that may arise (as is the 
practice at present in numerous departments) : 

A clear understanding that the four-day work 
schedule does not imply that the third free day 
falls on a Friday or Monday and that the develop- 
ment of revolving schedules is to be considered 
where it best suits operations: 

Acceptance by employees of the fact that seniority 
is not a consideration in developing rotational 
schedules. In other words that no preference be 
given to employees with long service in designating 
any particular day as the third free day: 

A clear understanding that employees who are provided 
with training (in-house or external) or attending 
seminars and conferences will, as circumstances 
dictate, revert to a five-day schedule: 


Cont'd 
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DELEGATIONS (Cont'd) 
Four-Day Work Week (Cont'd) 


Continuing monitoring of the effects of the four- 
day week, requiring each department to indicate: 

adaptive moves made or contemplated to 
improve the effectiveness of the schedule 
(e.g. cross-training, introduction of 
rotational schedules) ; 

unresolved problems; 

statistics covering absences, overtime 

and part-time employee costs, with explanatory 

comments where appropriate; and, 

relevant statistics, where feasible, covering 
productivity of work volumes. 

Acceptance by senior management staff of a responsibility 
to assist subordinate managers to take appropriate 
action to minimize difficulties and to maximize benefits. 

- CARRIED 

(Aid. Gerard, Kennedy, Puil and the Mayor opposed) 


MOVED by Aid. Bellamy 

THAT, with respect to the Health Department, and the Fire 
Department clerical staff, a nine-day fortnight be considered 
and a report be submitted to Council by the Manager, on this 
proposal 

- LOST 

(Aid. Brown, Ford, Harcourt, Kennedy, Marzari , 
Puil, Rankin and the Mayor opposed) 

MOVED by Aid. Brown 

THAT the City Manager investigate the problems outlined 
in the Consultants' report, with respect to the Health Department, 
and the Fire Department clerical staff, take steps to correct 
the situation, and report to Council. 

- CARRIED UNANIMOUSLY 


4. Development Permit Application 
#78633 - 4642 Dunbar Street 

Council considered a Manager's report dated October 18, 
1977, regarding a Development Permit Application for 4642 Dunbar 
Street for use of the premises as a Community Residential 
Facility providing treatment for a maximum of five teenagers 
who have a history of inappropriate behaviour and multiple 
placement breakdowns. The Director of Planning in the report 
had reviewed the application and is considering approving it 
for a limited period of one year but, because of neighbourhood 
objections, referred the matter to Council for comment. 

Council heard the following delegations: 

Mr. S.G. Armstrong - representing the Vancouver Resources 
Board filed a brief giving details of the application, background 
to the program and other relative information supporting the 
application. 


Cont'd 
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DELEGATIONS (Cont'd) 


P.P. A. - 4642 Dunbar Street (Cont'd) 


Mr. A. Blumell - representing local residents, opposed the 
issuance of the development permit and filed a brief, dated 
November 1, 1977, giving the reasons for objection. 


MOVED by Aid. Marzari 

THAT Council advise the Director of Planning that it 
supports the issuance of a development permit in respect of 
4642 Dunbar Street on a year-to-year basis, subject to the 
formation of an advisory committee to this group home. 

- (amended) 

MOVED by Aid. Brown (in amendment) 

THAT the words 'on a year-to-year basis' be struck from 
Alderman Marzari 's motion and the following inserted in lieu 
thereof 'for six months, a review to be made immediately 
thereafter for report to Council, and'. 

- CARRIED 

(Aid. Bellamy and Puil opposed) 


The amendment having carried, the motion, as amended 
and reading as follows was put and CARRIED. 

"MOVED by Aid. Marzari 

THAT Council advise the Director of Planning that it 
supports the issuance of a development permit in respect of 
4642 Dunbar Street for six months, a review to be made 
immediately thereafter for report to Council, and subject 
to the formation of an advisory committee to this group home. 

- CARRIED 

(Aid. Bellamy and Puil opposed) " 


RISE FROM COMMITTEE OF THE WHOLE 

MOVED by Aid. Harcourt 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Harcourt 
SECONDED by Aid. Kennedy 

THAT the report of the Committee of the Whole, be adopted. 

- CARRIED UNANIMOUSLY 


The Council adjourned at 11.00 p.m. 


The foregoing are Minutes of the Regu/ar Council Meeting 
of November 1, 1977, adopted on Novemjbdr 8, 1977. 



CITY CLERK 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


OCTOBER 20, 1977 


A meeting of the Standing Committee of Council on Finance and 
Administration was held in the No. 3 Committee Room, Third Floor, City 
Hall on Thursday, October 20, 1977, at approximately 3:30 p.m. 


PRESENT: Mayor Volrich, Chairman 
Alderman Brown 
Alderman Gerard 
Alderman Puil 
Alderman Marzari 

ABSENT : Alderman Gibson 

CLERK : G. Barden 


CONSIDERATION 


1 . Four Day Week 

On July 26, 1977 City Council deferred any further decision 
on the Four Day Week pending a report from an outside consultant on 
the effectiveness of the operation in Vancouver, the report to in- _ 
elude information and advice on alternative practices in other cities. 

The Committee considered a lengthy report dated October 1977 
from consultants, Thorne Riddell Associates Ltd, on results of their 
study undertaken to determine the effects of the four day week 
schedule. The consultants suggested that continuation of the four 
day week, where found to be appropriate, be contingent on the follow- 
ing conditions: 

« The ability to discontinue the scheme as a whole 
or for specific tasks, sections or departments, 
with suitable notice (the present 30-day clause 
does not appear to provide sufficient time) ; 

• The ability to require employees to revert to a 
five-day schedule on a temporary basis to meet 
special conditions that may arise (as is the 
practice at present in numerous departments) ; 

, A clear understanding that the four-day work schedule 
does not imply that the third free day falls on a 
Friday or Monday and that the development of revolving 
schedules is to be considered where it best suits 
operations; 

• Acceptance by employees of the fact that seniority 
is not a consideration in developing rotational 
schedules. In other words that no preference be 
given to employees with long service in designating 
any particular day as the third free day; 

• A clear understanding that employees who are provided 
with training (in-house or external) or attending 
seminars and conferences, will, as circumstances 
dictate, revert to a five-day schedule; 

• Continuing monitoring of the effects of the four-day 
week, requiring each department to indicate: 


continued 
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Clause #1 continued ; 

adaptive moves made or contemplated to improve 
the effectiveness of the schedule (e.g. cross- 
training, introduction of rotational schedules) ; 

unresolved problems; 

statistics covering absences, overtime and part- 
time employee costs, with explanatory comments 
where appropriate; and, 

relevant statistics, where feasible, covering 
productivity or work volumes. 

• Acceptance by senior management staff of a responsi- 
bility to assist subordinate managers to take appro- 
priate action to minimize difficulties and to maximize 
benefits . 


The City Manager pointed out the following three corrections 
to the report : 

page 46, the headings "No. of Employees" and "No. of 
Employers" in scheme should be reversed; 

page 44, the consultants state that flextime was not 
included in the survey of employee preferences, this 
is a complete misunderstanding on the part of the 
consultants, as flextime was included in the initial 
survey and received the fewest votes of employees 
and also was rejected by unions and department heads; 

appendix 4, dealing with absence data, is incomplete 
and presents a distorted picture because extended 
illnesses are included. The Personnel Department 
circulated a new page to be inserted (copy circulated) 
showing short-term illnesses and including data of 
departments the consultants missed. 

The Committee briefly discussed the report as it was felt the 
whole matter should be referred to Council for consideration since 
the Committee and Council members are polarized in their opinions 
on the matter. 


RESOLVED 

THAT the report dated October 1977 from Consultants 
Thorne Riddell Associates Ltd on the four day week be 
referred to Council for CONSIDERATION. 


The meeting adjourned at approximately 4:15 p.m. 


******* 


FOR COUNCIL ACTION SEE PAGE(S) ..1^ 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

C. Personnel Matters, 

Supplementary, November 13, 1970 

Community Leadership Training Seminar: 
Attendance Director of SP/CD (Clause 2 ) 

MOVED by Aid. Broome, 

THAT, pursuant to request received, the Director of Social 
Planning/Community Development be granted leave of absence with 
pay to attend a Community Leadership Training Seminar at the 
Bowman's Mount Hood Country Club, Werame, Oregon, commencing 
November 30th and concluding December 3rd; it being understood 
that all other costs will be underwritten by the Junior League 
of Vancouver, one of the sponsors of the Seminar. 

- CARRIED 


Balance of Personnel Matters 

MOVEp by Aid. Broome, 

THAT Clauses 1, 3, 4 and 5 of the report of the Board of 
Administration (Personnel matters. Supplementary,) dated 
November 13\ 1970, be adopted. 

- CARRIED 

D . Property Matters, November 13, 1970 

MOVED by Aid. Hardwick, 

THAT the report of the Board of Administration (Property 
matters), dated November 13, 1970, be adopted. 

- CARRIED 

E. Quarterly Report of Revenues and 

Expenditures as at September 30, 1970 

The Board of Administration, under date of November 13, 1970, 
submitted Quarterly Report of Revenues and Expenditures as at 
September 30, 1970, setting out the financial position in detail 
and concluding with the following recommendations: 

"The Director of Finance recommends that 

1. the 1970 Estimates be adjusted as follows: 

Appropriation 

Increase Decrease 

54,000 

10, 000 
20,800 
35, 000 
165, 000 

76,000 
90,000 

27,000 
150,000 

19,000 
16,000 
155,000 

115, 000 

128, 080 


704,880 356,000 


Net Revenue Increase $348,880 

cont'd..,. 


Revenues 

General Tax Levy 
Receipts in Lieu of Taxes 

Property sold by City 

Tax Grants - housing schemes 
Sundry Rentals 
License and. Business Tax 
Service and Inspection Fees 
Scavenging Fees 
Interest on Delinquent Taxes 
Interest on Temporary Investments 
Civic Theatre Revenue 
Civic Museum Revenue 
Metered Water Revenue 
Transfer from Water Rates 

Stabilization Reserve 
Transfer from Reserve for Loss 

on Capital Investments 


MANAGER'S REPORT, October 28, 1977 (SOCIAL: A-2 - 1) 

SOCIAL SERVICE AND HEALTH MATTERS 


CONSIDERATION 

1. Grant Request: Repair to Electrical Service at 

Grandview Terrace Child Care Centre, 2055 Woodland Drive 


The City Engineer reports as follows: 

"The Grandview Terrace Child Care Centre has applied for a grant of $228.16 to 
cover the costs of repairing the electrical service to their building which was 
damaged when the service wires were pulled down by a passing truck. The wires 
run across Woodland Drive to their building located on the school grounds on 
the W/S of Woodland Drive opposite the L/N of 6th Avenue. 

When the building was installed (under a Provincial Grant) , ^ the service 
entrance attachment was supposed to provide adequate clearance over the roadway 
before the wires were installed. A shift in the B.C. Hydro pole may have caused 
the wires to sag although this cannot be determined now. In any event the 
clearance was not adequate and the wires have been knocked down on four occasions. 
The matter has now been rectified. 

Submitted for Council CONSIDERATION is the request of the Grandview Terrace Child 
Care Centre for a grant of $228.16 to cover repairs to their electrical service." 

While it is not possible to determine whether the fault lies with the contractor 
or with B.C. Hydro, it is clear that it does not lie with the Child Care Centre. 

The City Manager submits the grant request for Council's CONSIDERATION. 


FOR COUNCIL ACTION SEE PAGE{S) ...^.2CL-- 
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Manager's Report, October 28, 1977 (BUILDING: A-4 - 1) 

BUILDING & PLANNING MATTERS 

RECOMMENDATION : 

1. Kitsilano Neighbourhood Improvement Program: 
Adult Rest Areas 

The Director of Planning reports as follows: 

"The need for places to rest for people (especially senior citizens) walking up 
the steep hill above Kitsilano Beach was identified in the N.I. P. Concept Plan 
(adopted by Council November 12, 1974) and again in the Apartment Area Plan 
(adopted by Council May 6, 1975). 

After several designs for rest area parks were investigated (some involved street 
closures and/or boulevard widenings), it was decided that the best solution in 
terms of minimum impact on vehicular traffic movement and minimum cost could be 
to install benches on the street allowance between the property line and sidewalk 
at various locations throughout the area. 

Members of the Kitsilano Citizens Planning Committee then walked and drove 
throughout the area having the steepest slope, generally the area bounded by 
Cypress, 4th Avenue, Trafalgar and Cornwall, and suggested 10 possible locations 
for the installation of benches. The locations were determined using criteria 
of maximum view, existing shade from the hot afternoon sun and meeting the need 
for rest (i.e. part way up or at the top of the hill). 

The owners of property adjacent to the proposed locations were sent letters asking 
if they had any objections to the installation of benches. One property owner 
phoned to state she objected as she felt it would be more difficult to maintain 
the boulevard in front of her property and she anticipated problems with youths. 
This location has been removed from the list. The final proposed locations are 
indicated on the map attached as Appendix A. 

The City Engineer estimates that the cost to fabricate nine benches (of the type 
on West Broadway each 7 feet long) and to install them on concrete slabs is $8,100. 
These benches will be the Engineer's responsibility and their locations on city 
street allowance have been reviewed and are acceptable to him. The Cit^ Engineer 
will require an increase of $650 to his annual operating budget for maintenance 
commencing in 1978. 

At its regular meeting on Septe±)er 21, the Kitsilano Citizens Planning Canmittee 
reviewed this project. It was noted there are no funds remaining in the Pecreatiai 
Facilities budget but there is money (approximately $30,000) remaining in the 
Housing category in the form of rentals received from the housing which now exists 
on the NIP housing sites. Noting that the provision of these rest areas is a high 
priority item, the Committee recommended allocating $8,100 from the Kitsilano 
NIP Housing Account to fabricate and install nine benches in the nine locations shown 
on the map (Appendix A). 

CMHC has concurred with this proposal. 

The cost sharing for this project is as follows: 

City $2,025 
Provincial $2,025 
Federal $4,050. 

It is therefore RECOMMENDED: 

lhat City Council approve the expenditure of up to $8,100 (Eight thousand 
one hundred dollars) from the Kitsilano NIP budget. Social Housing category, 
for the purpose of fabricating and installing benches at the locations indicated 
on the map attached as Appendix A." 

The City Manager RECOMMENDS that the foregoing reccrmendation of the Director 
of Planning be approved. 
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2 . Cedar Cottage N.I. P. Appropriations 


The Director of Planning reports as follows: 

"Two of the top priorities of the Cedar Cottage Neighbourhood Improve- 
ment Program are to improve the parks and recreational facilities 
and to beautify the area. In order to achieve these goals, many 
projects are already being implemented and some have now been com- 
pleted. In keeping with these priorities, the Cedar Cottage N.I. P. 
Committee has identified the following additional projects which 
meet the conditions of the objectives. These are as follows: 

(1) Installation of Two Light Standards in Cedar Cottage Park 

The Cedar Cottage N.I. P. Committee recommends that a maximum 
of $2,400.00 be allocated for the installation of 2 lights 
in Cedar Cottage Park, based on Engineering estimates of 
$1,200.00 each, installed. 

N.I. P. funds in the amount of $2,400.00 would be transferred 
from the Land/Social Housing Account for this portion of the 
Cedar Cottage Park project. C.M.H.C. concurs with the above 
proposal. 

(2) Purchase of a Community Centre Trampoline 

The Cedar Cottage N.I. P. Committee recommends that a maximum 
of $2,400.00 be allocated for the purchase and installation 
of a 7 ' X 14 ' trampoline containing a set of safety side 
decks for the Trout Lake Community Centre. 

N.I. P. funds in the amount of $2,400.00 would be transferred 
from the Land/Social Housing Account for this recreation equip- 
ment. C.M.H.C. concurs with the above proposal. 

(3) Tree Planting on Major Streets in Conjunction with Canada Works 
Project. 

The Cedar Cottage N.I. P. Committee recoitimends that a maximvim 
of $10,000.00 be allocated for the installation of trees on 
two major streets. This project, coupled with the previously 
approved Kingsway tree planting project of $15 , 000 . GO, may be 
carried out under a Canada Works Tree Planting project in Cedar 
Cottage. The N.I. P. Committee has recommended a priority list 
of planting as follows: Kingsway, both sides, from Nanaimo 
St. to Knight Street; Broadway, both sides, from Clark to the 
Grandview Cut between Commercial St. and Victoria Drive; 
Nanaimo Street, both sides, from 12th Avenue to 22nd Avenue. 

N.I. P. funds in the amount of $10,000.00 would be transferred 
from the Land/Social Housing Account for this beautif ication 
project. C.M.H.C. concurs with the above proposal. The 
details, placement, etc. are still to be worked out. One hundrea 

and ten trees would be planted on Kingsway, 55 on Broadway, and 15 on 
Nanaimo - a total of 180 trees. 

The on-going maintenance costs at $6.00 per tree per year 
for 180 trees would be $1,080.00. The Park Board advises that 
funds for these costs are not presently in their Operating 
Budget and would have to be included in their 1978 budget 
request. 

If the Canada Works Program is not approved, the total of $25,000 
N.I. P. funds still are to be directed toward the installation 
of trees on the same major streets in the same priority. It 
is understood that not all the streets may have trees planted 
in this instance. 


Cont'd 
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(4) Bronze Plaque for the Trout Lake Conmiunity Centre 

The Cedar Cottage N.I. P. Convmittee recommends that a maximum 
of $400.00 be allocated for a 12" x 18" bronze plaque for the 
Trout Lake Community Centre. The wording of the plaque has 
been agreed to by C.M.H.C. and the Province as follows: 

RE-OPENED SEPTEMBER 17, 1977 
AND RE-NAMED 

TROUT LAKE COMMUNITY CENTRE 

FOLLOWING EXTENSIVE RENOVATION AND EXPANSION 

FUNDED BY 

THE CEDAR COTTAGE ' 

NEIGHBOURHOOD IMPROVEMENT PROGRAM 

The plaque was formally unveiled at the Official Re-Opening 
Ceremonies of the Trout Lake Community Centre on September 17, 
1977. In view of the timing required to prepare the plaque, 
the City Manager authorized the expenditure on behalf of City 
Cpuncil. City Council is being asked to endorse this expenditure. 

The Director of Planning recommends: 

A. THAT Council approve the appropriation from the Cedar Cottacre 
Neighbourhood Improvement Program of $2,400.00 from the Land/ 
Social Housing Account for the installation of two light stand- 
ards in Cedar Cottage Park: 

Costs v;ould be shared as follows: 

Two Light Standards 

C.M.H.C. = $1,200.00 

Province = 600.00 

City = 600.00 

TOTAL $2,400.00 

B. THAT Council approve the appropriation from the Cedar Cottage 
Neighbourhood Improvement Program of $2,400.00 from the Land/ 
Social Housing Account for the purchase and installation of a 
7' X 14' trampoline containing a set of safety side decks for 
the Trout Lake Community Centre. 

Costs would be shared as follows: 

7 ' X 14 ' trampoline 

C.M.H.C. = $1,200.00 

Province = 600.00 

City = 600.00 

TOTAL $2,400.00 


(i) THAT Council approve the appropriation from the Cedar Cottage 
Neighbourhood Improvement Program of $10,000.00 from the Land/ 
Social Housing Account for the installation of trees on two 
major streets, in the order of priority as indicated above (and 
in conjunction with the Canada Works Program, if approved) . 
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Costs would be shared as follows: 

Tree Planting on Broadway and Nanaimo Streets 

C.M.H.C. = $ 5,000.00 

Province = 2,500.00 

City = 2,500.00 

TOTAL $10,000.00 

C.(ii)THAT, if this N.I. P. appropriation for boulevard trees is 

approved. Council approve the extra annual maintenance costs 
of up to $1,080.00 in advance of the Park Board 19 78 Oper- 
ating Budget. 

D. THAT Council approve the appropriation from the Cedar Cottage 
Neighbourhood Improvement Program of $400.00 for a 12" x 18" 
bronze -plaque , with wording as noted above. 

Costs would be shared as follows: 


12" X 18" ^ ronze plaque 

C.M.H.C. = $200.00 

Province = 100.00 

City = 100.00 

TOTAL $400.00 


The City Manager RECOMMENDS that the recommendations of the Director 
of Planning be approved. 


3 . Electrical Division Move to Second Floor 

The Director of Permits and Licenses reports as follows: 

"On June 14, 1977 City Council approved the following recommendation 
when considering a report on space requirements in City Hall: 

'The City Architect be authorized to prepare working drawings 
and obtain tenders to relocate the Electrical Division of 
the Engineering Department to the second floor at an estimated 
cost of $40,000. ' 

The body of the report stated 'The City Architect considers the most 
appropriate and economical method of achieving these moves is with the use 
of City Staff and the direct employment of sub-trades who are familiar with 
the existing installations'. 

Drawings have progressed to the point that agreement has been reached by 
all parties to the alterations but the recommendation to obtain tenders and 
carry out the work as detailed above requires that much time will be used 
to produce tendering documents and in supervising and co-ordinating a number 
of subcontractors. Because of the very heavy workload in the Construction 
and Maintenance Division at the present time, an alternative method of 
completing the project is recommended. 

Allan & Viner Construction Ltd., the General Contractors who have 
recently completed City Hall renovations and who are familiar with the 
present installations and requirements of working in City Hall, were asked 
to obtain competitive prices on sub-trade work and submit a total cost to 
complete all work necessary. 
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They advise that they are prepared to carry out all the construction work 
and provide small tools and labour for the upset price of $21,000 inclusive of 
a fixed management fee of $1,480. Actual sub-trade and general contractors 
work will be billed at cost and it is therefore possible that actual costs will 
be below the upset figure. 

This upset price together with the costs of other associated work on the 
second floor is within the allowance for this part of the work reported to 
Council on June 14, 1977 and is considered a fair price for the work. 

It is recommended that the City Architect be authorized to appoint Allan 
and Viner Construction Ltd. to carry out all general contractors and sub-trade 
work to be billed at cost for a fixed fee of $1,480." 

The City Manager RECOMMENDS the foregoing recommendation of the 
Director of Permits and Licenses be approved. 
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FIRE AND TRAFFIC MATTERS 


RECOMMENDATION 

1. Boundary Road - From Kingsway South 

The City Engineer reports as follows: 
" BACKGROUND 

On June 2, 1977, Council met with the Burnaby Council to discuss matters per- 
taining to Boundary Road. On the basis of the Manager's report of May 26, 1977 
outlining the arterial street system philosophy. Boundary Road's role in the 
arterial system, current status of the development of Boundary Road and its role 
in Burnaby 's street system. Council confirmed Boundary Road's role as a primary 
arterial. 

The recent designation of the Burnaby Town Centre (Metrotown) just east of 
Boundary and Kingsway and the new B.C. Telephone building have reinforced the 
role of Boundary as a primary arterial. In these outlying areas, good arterial 
service is essential because of the inherently low transit usage. 

Subsequent to the joint meeting of the two Councils, a meeting of Burnaby and 
Vancouver staff was held to discuss a suitable design standard for both the long 
term and short term needs of Boundary Road, consistent with its confirmed role 
as a primary arterial. Because of the immediate need to improve Boundary Road 
at the south approach to Kingsway, discussion focussed on the appropriate design 
for this portion of Boundary Road. 

Following, the joint staff meeting, Burnaby staff submitted a report to their 
Council on the right-of-way needs as illustrated in Figure 1. On August 2, 1977, 
Burnaby Council adopted the right-of-way requirements as illustrated in Figure 1, 
together with a resolution stating that Burnaby and Vancouver Council jointly 
approach the Provincial Government for the right-of-way requirements for the 
immediate intersection improvement needs on Boundary Road south of Kingsway. 

This report discusses the long term and short term right-of-way needs for Boundary 
Road and recommends that Council adopt the same right-of-way requirements and 
support a joint brief to the Provincial Government to get the necessary widening 
off Central Park. 

LONG TERM 

For the long term needs, provision is required for the development of a six- lane 
pavement on Boundary Road. Adjacent Central Park, the current design standard 
for Boundary Road, which includes a wide treed and landscaped boulevard on a 
132-foot street allowance, is not appropriate because of the amount of park lands 
that would be required. Accordingly, the May, 1977 report proposed an 80-foot 
wide street allowance (requiring 14 feet off Central Park) to provide for the 
ultimate six lanes needed and to minimize the need for property off Central Park. 
The full development to six lanes, adjacent the entire length of Central Park, to 
meet the long term needs is not proposed to be built now. 

SHORT TERM 

The short term need on Boundary Road south of 29th Avenue is for four lanes 
(plus left-turn bays at appropriate locations) except for the vicinity of the 
Kingsway-Boundary intersection. This location, which is considered the first 
priority for improvements (from Kingsway north to the rail overpass was built 
in 1976) , is the major 'bottle-neck' on the southern half of Boundary Road 
because of the very high traffic demands on Kingsway. Analysis of current 
traffic activity on Boundary at Kingsway, plus the possible future short term 
increase because of B.C. Tel/Burnaby Metrotown development and increased develop- 
ment in Champ lain Heights, supports the need for six lanes plus left turn bays on 
Boundary at Kingsway. The section north of Kingsway is built to this standard. 
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Clause No. 1 Continued 

On the basis of this short term need for the development of six lanes plus 
left turn bays, Burnaby and Vancouver staff have agreed on a cross-section 
that would minimize the impact on Central Park and that would be compatible 
with the pavement that was built on the north side of the intersection. As 
illustrated on Figure 1, the agreed upon design requires a 94-foot street 
allowance for about 145 feet south of Kingsway, at which point the required 
park area tapers to the existing 80-foot street allowance at a point a further 
190 feet south. This design results in a need for approximately 6100 square 
feet of property from Central Park. 

Obtaining approval from the Provincial Government for the required area as 
soon as possible in order to allow construction to take place immediately south 
of Kingsway will alleviate an awkward traffic situation caused by the very 
different pavement widths now existing across the Kingsway intersection. 

RECOMMENDATION 

The City Engineer RECOMMENDS that Council adopt the right-of-way requirements 
illustrated on Figure 1, requiring: 

(a) approximately 6100 square feet of Central Park for the immediate inter- 
section improvement needs on Boundary Road south of Kingsway, and 

(b) a 14-foot wide strip of parkland along the remaining length of Central 
Park in order to provide an 80-foot allowance for the long term needs, 
as the basis for a joint submission with Burnaby to the Provincial 
Government for the right-of-way requirements , 

and that Council join Burnaby Council in approaching the Provincial Government 
for the immediate right-of-way requirement, part (a)." 

The City Manager RECOMMENDS that the foregoing recommendation of the City 
Engineer be approved. 


2 . New Bus Stop Locations 

The City Engineer reports as follows: 

"A request has been received by the City Manager from the Seymour Street 
merchants for an eastbound bus stop on Pender Street between the existing 
bus stops at Granville and Richards Streets. A bus stop at Seymour Street 
would meet their request and would be located at about the halfway point 
between the two existing bus stops which are 900 feet apart. The B. C. 
Hydro has no objection to a bus stop at this location, the fronting 
businesses find the proposal acceptable, and there are no particular 
difficulties from a traffic standpoint. 

The B.C. Hydro has requested a westbound bus stop on Dunsmuir at Homer Street. 
A bus stop at this location would be consistent with the City's policy 
regarding bus stops in the downtown area. It would improve access to shops 
in the vicinity and is acceptable from a traffic engineering point of view. 

Accordingly, it is RECOMMENDED that: 

A. a bus stop be established on the southside of Pender Street at Seymour 
Street; 

B. a bus stop be established on the norths ide of Dunsmuir Street at 
Homer Street." 

The City Manager RECOMMENDS that the above reconmendations of the City Engineer 
be approved. 


FOR COUNCIL ACTiO" SIE ?AGE(S) 
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FINANCE MATTERS 


RECOMMENDATION 


1. Request for Exemption from 1977 Taxes 
The Vancouver Chinatown Housing Society 


The Supervisor of Properties reports as follows: 

"A letter dated September 2?, 1977 from the law firm of Ralph H. Long 
and Company has been forwarded to His Worship, Mayor Volrich and 
Alderman Harcourt. The letter requests an exemption from the payment 
of a portion of the current year's taxes for Block ^2ll, District Lots 
1 81 and 2037, Plan I6O6O. (Addendum "A") 

The property in question was sold to the Provincial Government on 
condition that it be leased to the Vancouver Chinatown Housing Society 
for a senior citizens' development. The property was conveyed on 
January 26, 1977* 

The Provincial Government paid the purchase price of $22$, 000. 00 plus 
the 1977 advance taxes established to be $14., 305.1$. 

In June 1977> the Provincial Government was billed for the balance of 
the 1977 taxes amounting to $1|,819.03. Later in that month, this of- 
fice received a copy of a letter from the Minister of Municipal Affairs 
and Housing addressed to the Vancouver Chinatown Housing Society and 
i dated June 2i+, 1977. (Addendum "B") The letter from the Government 

j stated that under the terms of the lease between the Society and the 

j Ministry of Housing, the Society is responsible for taxes from the 

commencement date (April 1, 1977)* The letter further stated that 
since the Province had paid the advance taxes, the balance of the taxes 
in the amount of $U,8l9.03 was payable to the City by the Society. The 
Government further siiggested that to avoid penalty, the Society should 
pay the taxes before July 5, 1977* 

The general policy of the City has been not to grant an exemption from 
taxation where a senior citizens' project is subject to the Elderly 
Citizens' Housing Act. The Ministry of Municipal Affairs and Housing 
has advised that under the terms of the lease between the Province and 
the Society, the development is subject to the provisions of that Act. 
The Ministry further advised that the lease of the land to the Society 
for $1.00 was in effect in place of the one- third (1/3) grant. In 
addition, the Province iinder Section of the National Housing Act, 
is committed to ongoing operating subsidies which would include taxes. 

Further, Central Mortgage and Housing Corporation, who hold the mortgage, 
have confirmed that an amoomt to cover taxes during construction was 
included in the construction budget for this development. The normal 
procedure would be for a society to pay the taxes, then include that 
amount in a claim to Central Mortgage and Housing Corporation for 
expenditures. 

For the foregoing reasons the Director of Finance and Super- 
visor of Properties recommend the City maintain its policy and 
that no exemption from taxes be granted to the Vancouver 
Chinatown Housing Society." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Director of Finance and Supervisor of Properties be approved. 

I 
I 
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2 . Federal Contributions - Urban Demonstration Projects 

e Director of Finance reports as follows: 

This report will provide progress information on the projects designated to 
receive Federal funding and to recommend that authority be given to enter 
into legal agreements relating to the Kitsilano Swimming Pool, Kensington Park 
and Trout Lake (John Hendry) projects. 

The following table shows the projects and the anticipated year of funding by 
the Federal government. The yearly funding amounts shown were jointly 
determined by City staff and Federal government officials and reflect the 
approximate timing of the expenditures. 

Project Total 1977/78 1978/79 1979/80 1980/81 

1. Fishermen's Market 400,000 400,000 

2. Kitsilano Swimming 
Pool 750,000 200,000 550,000 

3. Kensington Park 850,000 500,000 350,000 

4. Trout Lake (John 
Hendry Pk.) 1,000,000 250,000 750,000 

5. East False Creek 1,500,000 500,000 500,000 500,000 


4.500,000 600,000 1,800,00 1,600,000 500,000 


It should be noted that Federal agreements contain a clause that the provision of 
funds is subject to the Parliament of Canada providing the funds for the fiscal 
year in which such funding is required. 

This is a standard clause in Federal agreements where funding is in excess of the 
current fiscal year and is brought to Council's attention for information only 
and is not considered by the Finance Department significant enough to provide 
reserve funds as back up. 

PROJECTS 


(1) Fishermen's Market ($400,000) 

The Fishermen's market is basically complete and has been in operation since 
July 1st, 1977. 

City Council on May 24, 1977, authorized the signing of an agreement between 
the City, National Harbours Board and the Ministry of State. This agreement 
has been signed by the City and the Ministry of State and is awaiting final 
approval by the Head office of the National Harbours Board. This approval 
is expected at any time. 

Since there are some minor changes made in the final agreement from the one 
presented to City Council in May, a copy is attached and this report will 
recommend that City Council ratify the signing of the agreement by the 
Director of Legal Services* 

(2) Kitsilano Pool ($750,000) 

The Parks Board have called tenders for the pool replacement. The 
reconmendations will be forwarded to City Council on November 1, 1977. 
City Council on May 24th approved funds amounting to $1,855,000 for 
the replacement of the facility including the $750,000 Federal 
government funding. 

A formal agreement for the $750,000 has been agreed to by your 
officials and has been signed by the Ministry of State. This report 
will recommend that authority be given to the Director of Legal 
Services to sign the agreement on behalf of the City. (A copy of the 
agreement is attached for Council's information). * 


cont'd 
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Regular Council, November 17, 1070 7 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Quarterly Report of Revenues and 
Expenditures (cont'd) 

Expenditures 

Municipal Share of Social Welfare Costs 

- increased from $1.15 to $1.58 per 

capita effective September 1st 705,845 

Disbursements on Rented Property 25,000 

Health Department 

Salaries 13,000 
Rubella Vaccine 25,000 

Waterworks Debt Charges 31 , 500 

705,845 94,500 
Net Expenditure Increase $611,345 


2. the difference between the expenditure increase and the 

revenue increase, which amounts to $262,465, be set up as a 
Deficit on Revenue Account and off-set against the City's 
accumulated Revenue Surplus at year-end when actual revenues 
and expenditure amounts are known. 

Your Board concurs with the recommendations of the Director of 
Finance and further recommends that Civic Departments and 
Boards 

1. be advised of the City's estimated budget deficit of 
$262,465 this year and 

2. be requested to carefully review their spending programs for 
the balance of the year and insure that overexpenditures of 
their budgets do not occur. 

Your Board also wish to remind Council that Departments and 
Boards were previously advised that there would be no further 
staff increases or increases in the standards of service this 
year unless Council considered the request to bo completely 
unavoidabl e . " 

MOVED by Aid. Adams, 

TMT the foregoing recommendations bo adopted. 

- CARRIED 

F . Kerrisdale Village Square 

The Board of Administration, under date of November 3, 1970, 
submitted a report as a result of the blocking off of Yew Street 
between 41st and 40th Avenues in Kerrisdale in order to create a 
Village Square. It is pointed out the creation of the Kerrisdale 
Square this past summer resulted from efforts of a group of area 
residents, known as the Volunteer Village Sauare Committee, 
working in close cooperation with the City's Traffic Department. 
Details of a survey made in respect of interest and use are 
referred to in the report which concludes that 'the Kerrisdale 
Square must be considered a short term success', 

MOVED by Aid. Sweeney, 

THAT this report be received for information. 


cont 'd 
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(3) Kensington Park ($850,000 ) 

The Parks Board is presently preparing plans for the construction of 
a multi-use community centre and upgrading of outdoor facilities. The 
project is to be financed with present Park Board funds together with 
other funds such as N.I. P., Provincial, etc. and the Federal contribution 
of $850,000. 

This report will recommend that authority be given to sign the legal 
agreement with the Federal government for their contribution. (A draft 
copy of the agreement is attached). * 


(4) Trout Lake - John Hendry Park($l ,000.000 ) 


A project that would provide a community swimming facility and the 
rehabilitation of Trout Lake is under review by the Parks Board and other 
civic departments. 

The total costs are unknown at this time, however, in order to secure the 
Federal funding this report will recommend that the Director of Legal 
Services be authorized to sign the agreement on behalf of the City. (A 
draft copy of the agreement is attached.)* 

(5) East False Creek ($1,500,000) 

The identity of this project has not been finalized yet and therefore 
an agreement has not been drawn up to date. A separate report will be 
forwarded to Council at a later date. 

RECOMMENDATIONS 

Therefore in order to formalize the the Federal government's 
contributions for various projects under the Urban Demonstration 
project, the Director of Finance RECOMMENDS as follows: 

A. That City Council ratify the signing of the legal agreement 
with the Ministry of State pertaining to the Fishermen's 
Market by the Director of Legal Services. 

B. That the Director of Legal Services be authorized to sign 
legal agreements with the Ministry of State on behalf of the 
City for the following projects as previously detailed in 
the report: 

(i) Kitsilano Pool 
(ii) Kensington Park 
(iii) Trout Lake - John Hendry Park. " 

The City Manager RECOMMENDS approval of the above recommendations 
of the Director of Finance. 

NC|tE: Copies of agreements referred to on file in the City Clerk's 
office. 


3 , Investment Matters (Various Funds) September 1977 

The Director of Finance reports as follows: 

"(a) Security Transactions during the month of September 1977. 
(b) Summary of Securities held by the General and Capital Accounts. 

cont'd. 
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24 
35 



1 

V- 

53 
56 

26 

26 
30 


Sept.O 


1 
20 


(a) SECURITY TRANSACTIONS DURING THE MONTH OF SEPTEMBER 1977 
1. GENERAL AND CAPITAL ACCOUNT TRANSACTIONS (PURCHASES) 


Type of Security 


Maturity 
Date 


Maturity 
Value 


Cost 


Term 
Days 


Annual 
Yield % 


Chartered Bank Deposit Receipts and Government Notes 


Royal Bank of Canada 
Bank of Nova Scotia 
Bank of Montreal 
Canadian Imperial Bank 

of Commerce 
Mercantile Bank of Canada 
Bank of British Columbia 
Bank of British Columbia 
Bank of Montreal 
Royal Bank of Canada 
Royal Bank of Canada 
Royal Bank of Canada 
Vancouver City Savings 

Credit Union 
Vancouver City Savings 

Credit Union 
Bank of Canada 
Bank of Nova Scotia, 

Toronto Dominion Bank, 
Canadian Imperial Bank 
of Commerce 


Oct. 24/77 

$ 1,010,963 

.01 

$ 1,000,000.00 

53 

7.55 


1 nnu U79 


1 nnn nnn oo 

22 

7 .42 

Sept. 13/77 

1,002,109 

.59 

1,000,000.00 

11 

7.00 

Sept. 15/77 

1,001,534 

.25 

1,000,000.00 

8 

7.00 

Nov. 30/77 

1,015,716 

.44 

1,000,000.00 

77 

7.45 

Oct. 24/77 

1,511,716 

.03 

1,500,000.00 

39 

7.31 

Nov. 24/77 

1,521,201 

.37 

1,500,000.00 

70 

7.37 

Sept. 21/77 

1,250,102 

.74 

1,250,000.00 

1 

3.00 

Sept. 23/77 

1,000,328 

.77 

1,000,000.00 

2 

6.00 

Sept. 23/77 

1,000,328 

.77 

1,000,000.00 

2 

6.00 

Sept. 26/77 

4,001,643 

.84 

4,000,000.00 

3 

5.00 

Oct. 6/77 

2,504,931 

.51 

2,500,000.00 

10 

7.20 

Nov. 9/77 

2,522,301 

.37 

2,500,000.00 

44 

7.40 

Sept. 27/77 

2,000,410 

.95 

2,000,000.00 

1 

7.50 

Oct. 3/77 

2,001,224 

.66 

2,000,000.00 

3 

7.45 


$24,348,985.63 $24,250,000.00 


2. SINKING FUND TRANSACTIONS (PURCHASES) 


Type of Security 
Debentures 


Maturity 
Date 


City of Vancouver 6.0% June 15/80 
City of Vancouver 8.0% Apr. 1/91 


Maturity 
Value 


$ 1,000.00 
10,000.00 

$ 11,000.00 


Price 


94.50 
90.45 


Cost 


Term Yield 
Yrs.Mos. % 


$ 945.00 2/9 
9,045.00 13/6 


8.24 
9.25 


$ 9,990.00 


Type of Security 


Maturity 
Date 


Maturity 
Value 


Cost 


Term 
Days 


Chartered Bank Deposit Receipts and Government Notes 

Bank of British Columbia March 15/78 $ 2,067,582.47 $ 2,000,000.00 166 


Yield 
% 


7.43 


$ 2,078,582.47 $ 2,009,990.00 
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(b) SUMMARY OF SECURITIES HELD BY THE GENERAL AND CAPITAL 
ACCOUNTS ONLY - AS AT SEPTEMBER 30, 1977. 


Type of Security Par or Maturity Value Cash or Book Value 

Short Term 

Chartered Bank Deposit Receipts 

and Government Notes $ 93,106,899.47 $ 90,820,302.95" 


The Director of Finance Recommends that the above transactions be 
approved. 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Director of Finance be approved. 


4 . The Orpheum - Completion of Funding 

The Director of Finance reports as follows: 

" There is presently $380,306 appropriated from revenue surplus as 
temporary financing for the renovation of the Orpheum Theatre. 
This amount is the balance of funds advanced on an interim basis 
on two occasions during the restoration period when it was felt 
that donations, lotteries, etc. would be forthcoming. This has 
not occured and I am advised will unlikely occur and therefore 
permanent funding is now required. The Director of Finance is 
of the opinion that the source of funds should be revenue surplus 
due to the demands on supplementary capital funds. 

The estimated final costs and sources of funds of acquiring and 
renovating the Orpheum Theatre, excluding expansion of the lobby, 
are as follows: 

ACQUISITION 

Expenditure 

Source of Funds 
Federal Grant 
Prov. Government 

Rec. Grant 
Private Donations ! 

City of Vancouver 

1974 Supp. Capital 
Revenue Surplus 

(1975) 
1976 Supp. Capital 


RESTORATION 

Expenditure 

Source of Funds 
Federal Grant 
Lotteries, Donati 
etc. 

City of Vancouver 


$1,000,000 

333,333 
100,000 


$ 900,000 

1,566,667 
4,809 
$2,471,476 


$3,904,809 


1,433,333 


$3,419,450 


$2,471 ,476 


IS, 


$1,000,000 
332,544 


1 ,332,544 


$2,086,906 
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1975 Supp. Capital 

1976 Supp. Capital 

1977 Supp. Capital 
Interim Financing 


$ 479,530 
1 ,069,870 
157,200 


Revenue Surplus 


380,306 
$2,086,906 


TOTAL City of Vancouver 


$4,558,382 


RECOMMENDATION 


In order to finalize the financing of the Orpheum Theatre 
acquisition and restoration the Director of Finance 
RECOMMENDS THAT 

$380,306 previously advanced from revenue 
surplus as interim financing be considered 
as permanent financing from revenue surplus." 


The City Manager RECCMIENDS approval of the above recxxmiendation of the Director 
of Finance. 


5 . Sewer Connection Fees on Tax R"- Ll^ 
The Director of Finance reports as follows: 

"The City Tax Office has recently received several complaints regarding sewer connection 
fees related to the purchase of new or redeveloped homes where the contractor and/or 
developer has placed the sewer connection fee on the tax roll. 


In 1948 an extensive program of installing sewers was undertaken by the City. In order 
to alleviate financial hardship to owners of one or two family dwellings the Plumbing 
By-law was amended permitting the connection fee to be spread over a five year period 
and to be placed in the tax roll for collection. This was done since the installation 
of sewers is mandatory under the Plumbing By-law for properties abutting on installed 
sewer lines. 

There are two distinctly different situations applying to one family and two family 
dwellings: 

1 . Dwelling Units Abutting a Street Where a Sewer Main Does Not Exist 

It is estimated there are approximately 200 such properties currently in 
the City. If a sewer main were installed along the street the current fee 
is based on the 1961 rate which is $150 per connection under the By-law. The 
rate was set at the $150 amount and maintained since it was felt it was not 
the property owner's decision whether a sewer would be installed along the 
street at that time but the City's decision and therefore to provide some equity 
the rate that was in existence in 1961 is currently charged. 

There is no problem related to this situation and the report will recommend that 
this be continued. 

f 

The current fee $150 will be reviewed and reported when the next revision 
to the sewer connection fee schedule is reported to Council (probably 
early in 1978.) 

2. A Property or Dwelling Abutting a Street Where a Sewer Main Does Exist 

This area includes both undeveloped properties and properties previously 
developed which are now being redeveloped. It is this area of sewer 
connection fees which providesthe opportunity for the hardship to be 
placed on the new and unsuspecting property owner and which presents the 
main problem. The current fee which represents actual costs for the sewer 
connection under these circumstances is $1,220. If this connection fee is 
placed on the tax roll for collection, the hardship problem to the 
unsuspecting property owner becomes fact. This is the area causing the 
problem which is described in the following section. 


HISTORY 


Continued 
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(FINANCE: A-7 - 7) 


Clause No. 5 Continued 


" PROBLEM 


Apparently some contractors and developers when applying for sewer connection permits 
are requesting the City Engineer to place the fee on the tax roll and spread it over 
the next five year period as permitted by the Plumbing By-law. This amounts at 

present to a $329.40 charge for each of the five years (including interest) to be 
placed on the tax roll. These levies are not and cannot be placed on the tax roll 
immediately, due to: 

(a) the Plumbing By-law states that the annual charge shall be 
added to the tax roll for each of the five years following 
the year of application for connection. 

(b) internal financial controls of the real property tax billing 
system will not permit charges relating to future years to be 
placed on this system until the actual year of billing. The 
tax billing system is a very complex, highly computerized 
operation controlling 100,000 properti'^s with many variables 
presently built into the system and to provide an anomaly 
for a minor amount of entries relaLed to this problem would 
not be economic. 

Therefore, a new purchaser even chough he makes a thorough 
search of the property titip jes not become aware of the 
forthcoming fee (unless ao^ibed by the developer) until the 
following year when the charge is placed on the tax roll and 
appears on his tax bill. This has led to many complaints 
and is causing financial hardship on the unsuspecting taxpayer. 
There have been 17 such sewer connection requests to be placed 
on the 1978 tax roll since May 1, 1977. 

As a result of the complaints, the City Treasurer has initiated 
an unofficial interim measure that attempts to notify 
subsequent new property owners of the pending sewer connection 
fee. The interim measure is cumbersome and cannot be guaranteed 
to catch every new application and may result in some being 
notified and some not being notified. 

CONCLUSION 


Since the cost of the sewer connection of $1,220 is probably a reasonable minor 
cost to the overall construction of a new house or premises and, in fact, could 
be part of any financing needed to provide for the development, it is felt the 
provision of placing the sewer connection fee on the tax roll should be 
eliminated and the sewer connection applicant be required to pay the amount in 
full upon application. 

Therefore it is RECOMMENDED that 

A. the policy relating to the $150 fee based on the 1961 rate 
be retained for properties on streets where there had not 
previously been sewer mains. 

B. the current $1,220 sewer connection charge where a sewer 
main does exist be paid in full on application and that the 
provision allowing the placement over five years on annual 
instalments be eliminated. 

C. the City Treasurer and Collector retain the interim procedure 
of notifying new property owners of the sewer connection fee 
pending approval of the amendments to the Plumbing By-law. 

D. the Director of Legal Services prepare the necessary amendments 
to the Plumbing By-law 4068 in accordance with the above." 

The City Manager RECOMMENDS that the foregoing reccranendationsof the Director of 
Finance be approved. 
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MANAGER'S REPORT, OCTOBER 28, 1977 ..... .. .^ , (PERSONNEL : A8-1) 

PERSONNEL MATTERS 

RE COMMENDAT I ON 


1 . Possible Employee Assistance Program 


The City Manager reports as follows: 

The City of Vancouver is concerned, both in economic terms and 

as an enlightened employer, to help employees deal with the 

wide range of personal problems which can affect job performance. 

Most employees will be able to overcome such problems, in many 

cases, without outside assistance. However, in some cases employee 

performance will become unsatisfactory over a period of time as 

a result of personal problems. 


Continuing unsatisfactory performance by employees carries a very 
high cost to the employer and has ser-' ous psychological and econ- 
omic consequences to the employee. Absenteeism, disruption of 
operations, increased recruitment and training costs, and loss 
of productivity can lead to considerable loss. For example, 
using generally accepted figures (Hazelden Report "The Employee 
Assistance Program") of the incidence of alcoholism (6%) and the 
cost to the employer to ke'^^^ - alcoholic employee (25% of annual 
salary) the annual cost to cny City of alcoholism alone among ^xix 
5,500 employees is in the order of $1,000,000 - $1,300,000. 


Many employers have recognized the desirability of Employee 
Assistance Programs which are intended to help employees deal with 
personal problems which may affect their work performance. Such 
a program would attempt to provide early intervention and referral 
to an appropriate treatment resource, whether the problem is a 
physical or mental illness, a family problem, drug or alcohol 
abuse, or other concern. Such a preventive program, which identifies 
problems at the earliest opportunity, should significantly reduce 
the cost to the City of poor employee performance and decrease the 
number of occasions where individuals would suffer further deter*- 
ioration, B,C. Hydro, B.C. Telephone, the Federal and Provincial 
Governments and Finning Tractor, among others, have begun such 
programs, (An excerpt from the B.C, Hydro employee newsletter 
describing the introduction of their program is attached for 
Council's information,) 

A program such as this should be developed jointly by labour and 
management from its earliest stages. To date, the Director of 
Occupational Health, the Manager's Office, and the Personnel 
Department have done only enough work to develop this report to 
Council. If Council approves the recommendations of this report, 
a union-management committee will be struck to develop details of 
a proposed program. 

Council should note that a program such as this could cost in the 
order of $50,000 per year to administer. Although the expected 
returns in reduced absenteeism and increased efficiency should more 
than offset this cost, staff wished to confirm that Council would 
consider such a program before initiating, labor-management dis- 
cussidhs. The Superintendent of^Fafks, fee Fire Chief, the Chief 
Constable and City Engineer support this proposal. The major Unions 
involved in the civic work force have reviewed this report and 
support it fully. 


cont ' d 
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(PERSONNEL: A8-2) 


Clause No. 1 continued: 


The City Manager notes that it is not the intent of this report to 
commit Council to a program and RECOMMENDS: 

A. Council authorize staff to participate in a joint labor- 
management committee to develop a proposed Employee Assistance 


B. Council instruct the City Manager to prepare a report outlining 
the proposed operation, costs and benefits of the program as 
developed by the committee for Council decision on program 
implementation . 


Program. 
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MANAGER'S REPORT, OCTOBER 28, 1977 (PROPERTIES: A9-1) 


PROPERTY MATTERS 


INFORMATION 


Demolitions 


The Supervisor of Properties reports as follows: 

"I have received and opened quotations from various contractors 
for the demolition of the structure listed below, and have 
awarded the contract to the low bidder as noted :- 


Property 


2777-79 Point 
Grey Road, Lot 
A of 3 & 4, 
Block 1, D.L. 
192 


Project 


Point Grey 
Road Develop- 
ment Scheme 


Successful 
Bidder 

Arrow Demolition 


City to 
Pay 

$1,975.00 

Code NO . 
4189 


The City Manager has confirmed the above contract and submits the 
foregoing report of the Supervisor of Properties to Council for 
INFORMATION. 


RECOMMENDATION 

2 . Lease of City-owned property portions of Hartley and 
Kinross Streets south of Kent Avenue . 

The Supervisor of Properties reports as follows: 

"The parcels of land known and described as those 
portions of highway known, respectively as Hartley 
Street and Kinross Street, lying between the 
northerly shore of the North Arm of the Fraser River 
and a line drawn parallel to and sixty-six feet 
perpendicularly distant southerly from the centre 
line of the right of way of the Vancouver and Lulu 
Island Railway is leased to MacMillan Bloedel 
Limited for a period of 21 years to October 11, 1978 
for access and lumber storage purposes. 

The current rent which is $2,225.00 per annum plus 

taxes as if levied is subject to review as of October 12, 

1977. 

Following negotiations with MacMillan Bloedel Ltd. , 
they have agreed to a rental increase from $2,225.00 
per annum plus taxes as if levied to $12,543.00 per 
annum plus taxes as if levied from October 12, 1977 
to October 11, 1978 which is the date the lease 
terminates . 

It is recommended that the rental of the above parcels 
of land be increased to $12,543.00 plus taxes as if 
levied for the period October 12, 1977 to October 11, 
1978. " 


The City Manager RECOMMENDS that the foregoing recoiranendation of 
the Supervisor of Properties be approved. 


cent ' d 
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3. Sale of Property, West side of Hudson Street, 
North of the lane north of 70th Avenue. 


The Supervisor of Properties reports as follows: 

"In 1937 the City sold Lots l8 and 19, Subdivision B, Block 39, District 
Lots 319) 32U and part of 323 » situated on the west side of Hudson Street 
north of 70th Avenue, except the east seven feet of each lot which was 
reserved for future widening of Hudson Street. 

The City Engineer advises that the seven foot portions of Lots I8 and I9 
are no longer required for street widening piirposes and the owner of Lots 
18 and 19 has made the following offer to purchase: 

(a) Sale price to be $6,200.00 inclusive of registration fees. 

(b) The owner to dedicate a 10' x 10' comer cut-off on the 
southwest comer of Lot 19 f r lane purposes. 

(c) The City to provide a deed of land, a plan of subdivision to 
consolidate the seven foot strips with Lots I8 and 19 and to 
place axiTvej stakes on the new boixndaiy lines; any other 
documentation require '. by the Land Registry Office to complete 
the transaction ; ue the responsibility of the purchaser. 

The Supervisor of Properties is of the opinion that the offer represents 
market value and therefore recommends the sale be approved subject to 
the above conditions." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Properties be approved. 

4. Burrard Street Widening - Purchase of 

Portion of Property. 2065 Burrard Street. 

The Supervisor of Properties reports as follows: 

"A portion, approximately 1,645 sq.ft. of the property at 2065 
Burrard Street, legally described as Lots 21 to 23, Block 247, 
District Lot 526, Plan 590, is required for the widening of 
Burrard Street. This portion together with the North 2 feet for 
lane purposes, is shown outlined on City Surveyor's subdivision 
plan, marginally numbered LE 4524. 

The owners of this property refused to accept the City's offer 
of $46,620. and asked that the City give them relief under the 
parking requirements of the Zoning and Development By-Law or 
alternatively, purchase the adjoining locked-in coiiunercial lot to 
compensate for loss of two parking stalls. 

City Council, on September 27, 1977, rejected both of these 
propositions and approved the expropriation of those portions 
of Lots 21 to 23 required for the widening of Burrard Street and 
lane widening. 

Negotiations however have continued with the owners who have now 
agreed to accept the sxm of $48,620.00 in full settlement for the 
purchase of that portion of Lots 21 to 23, Block 247, District 
Lot 526, Plan 590, as shown outlined on City Surveyor's subdivision 
plan marginally niimbered LE 4524. This settlement appears realistic 
under the circumstances rather proceed to arbitration and has been 
endorsed by the Director of Legal Services. 


cont ' d 
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(PROPERTIES: A9-3) 


Clause No. 4 continued ; 


Therefore, it is recoiranended that the Supervisor of Properties be 
authorized to acquire that portion of the above property required 
for road and lane purposes shown on plan marginally niombered LE 4524 
chargeable to Code #146/5921 (Burrard Widening Acquisiton Fund) . 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Properties be approved. 


5. Easement agreement for seawater intake pipe 
6,000 square feet in area fronting Stanley 
Park #V-1530. 


The Supervisor of Properties reports follows: 

"By an agreement, dated November 1, 196 3, the City of 
Vancouver entered into a formal easement agreement with 
the National Harbours Board in respect to a seawater intake 
pipeline to supply th*^ '^7-^: jouver Public Aquarium on a year 
to year basis subject a noninal rental of $25.00 per 
annum. 

By way of a registered letter, dated July 31, 1974, the 
National Harbours Board terminated the previous agreement 
and entered into a new agreement dated November 1, 1974, on 
a year to year basis, subject to the nominal rental being 
increased to $150.00 per annum. 

By letter, dated October 13, 1977, the National Harbours Board 
has advised that the subject easement agreement had not been 
reviewed since commencement in 1974 and accordingly has sub- 
mitted copies of Memorandum of Agreement increasing rental 
from $150.00 per annxim to $200.00 per annum, effective 
November 1, 1977. 

Recommended that an increase in the rental of the easement 
agreement #V1530 from $150.00 per annum to $200.00 per annum 
be approved. It is further recommended that Council delegate 
authorization to the Director of Legal Services and the 
Supervisor of Properties for future approval of increases of 
a nominal amount. CUp to $100.00 per annum) 

The City Manager recommends that the foregoing recommendation of the 
Supervisor of Properties be approved. 


FOR COUNCIL ACTION S! 
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Regular Council, November 17, 1970 8 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Kerrisdale Village Square (cont 'd ) 

MOVED by Aid. Broome, 

THAT the Director of Planning be instructed to investigate 
and report on a detailed scheme of development for a permanent 
Village Square in Kerrisdale at this particular location on Yew 
Street; it being understood the report will be prepared in con- 
sultation with the Volunteer Village Square Committee. 

- CARRIED 

MOVED by Aid. Hard wick, 

THAT the City Council indicate it looks with favour on 
this type of Village Square development in Kerrisdale and the 
Council would be prepared to entertain similar proposals from 
other community groups, at no cost to the City. 

- CARRIED 

G. Report of Standing Committee on 
Planning and Development, November 5, 1970 . 

MOVED by Aid. Broome, 

THAT, in respect of the report of the Standing Committee on 
Planning and Development, dated November 5, 1970, Clauses 1 to 
3 inclusive of Part I be adopted, and Clause 4 of Part II be 
received for information. 

- CARRIED 

H . Grant: Vancouver Little Theatre Association 

The Board of Administration, under date of November 13, 1970, 
submitted a report for Council 's consideration in respect of a 
request of the Vancouver Little Theatre Association for a grant 
of $3,000.00. 

MOVED by Aid. Wilson, 

THAT this matter be referred to the 1971 Finance Committee 
when considering grants. 

- CARRIED 

I . Capilano Stadium: Uses 

MOVED by Aid. Sweeney, 

THAT the Board of Administration report of November 16, 1970, 
be deferred for consideration later in the day when a report is 
expected to be received from the Park Board in the matter of 
Capilano Stadium uses. 

- CARRIED 

(see page 13) 

J. Commission of Inquiry into the 

Non-Medical Use of Drugs: Public Hearing 

The Board of Administration, under date of November 16, 1970, 
submitted a report from the Medical Health Officer as a result 
of an invitation from the Commission of Inquiry into the Non- 
Medical Use of Drugs that the City present its views in response 
to conclusions of the Commission in its Interim Report. The 
Medical Health Officer points out a position cannot be recommended 
to Council at this time and, therefore, the City not submit a 
brief to the November 20th Inquiry. When the Drug Committee of 

the Health Department has completed its work there may be a . 

presentation to Council if any major policy or program decisfiot^Tjoto"^ 
are required. / ^'^'^ p^'-gh^^;^^ 


MOVED by Aid. Rankin, 

THAT the Medical Health Officer be requested to report 
further on this matter to Council on Thursday, November 19, 1970, 
submitting a brief for Council's consideration at that time. 

- CARRIED 



MANACI' R'S RlilWlT 

October 27, l'^77 


TO: Vancouver City Council 

SUBJECT: KITSILANO TIDAL POOL REPLACEMENT - CONSTRUCTION CONTRACT 

CLASSIFICATION: Consideration and Recommendation 


The City Manager reports as follows : 

Council will find attached a report of the Director of Finance which deals fully 
with the Council and Park Board resolutions. The major points to be noted are: 

1) Council approved replacement of the pool on the basis of a maximum cost 
of $1,855,000, and requested the Park Board to examine ways of reducing 
the cost to $1,500,000. 

2) The Park Board was asked to apply for a "Provincial Government grant, to be 
used to reimburse in part the contribution from 1977 Supplementary 
Capital . 

3) Subsequent tenders provided a low bid for construction of $2,190,000, 
for a gross cost including fees, landscaping and equipment of $2,465,000, 
or $610,000 in excess of f"nri" pproved by Council. 

4) Park Board staff recommended deletions which reduced the construction 
cost by $221,700 to $1,968,300, for a total cost of $2,243,300. 

Cost Reductions 

The design put out to tender provided for a recirculating heated salt water 
pool with a separate diving tank, children's water play area, new change rooms/ 
washrooms and a conti'nioas seawall walkway along the north edge. In achieving 
a cost reduction of $221,700, the diving tank and one boiler were eliminated, 
and pavinp materials, fencing and electrical and mechanical equipment were simplifi 
as a result of work by Park Board staff and the architect. 

On receivinp; the Park Board's position, the City Manager met with Park Board 
officials, the architect and the contractor to review the design to ensure that 
all possible cost reductions had been considered, in accordance with Council's 
resolution. Possible areas of further reduction are outlined below: 

a) The design solution could abandon the provision of salt water and revert 
to fresh water filling of the pool. This action could diminish the 
overall cost by up to $100,000, and would result in slightly diminished 
on going maintenance and repair costs over the years. However, this 
action would also diminish the desirable salt water recreational swimming 
stressed by all participants in the planning of this project. 

b) The change rooms /washrooms and mechanical rooms facility could be con- 
structed at grade rather than being depressed into the existing land 
slope. It is estimated that this change could result in a saving of 
approximately $50,000. Such a change would eliminate the possibility 

of a future addition of new concession facilities on top of the proposed 
change rooms /washrooms . Further, the on grade provision of these 
facilities would have a negative aesthetic impact between the southern 
portion of Kits Park and the proposed new pool. 

c) The removal of the proposed heating plant for the pool could achieve 

a saving of approximately $100,000. This action, however, would defeat 
the objective of increasing the useability of the pool and the actual 
number of swimmers. It has been concluded that the provision of heated 
water in the pool would add significant numbers of swimmers between 
the May 24th weekend and Labour Day weekend, and would further provide 
the opportunity to extend the annual swimming season. 
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d) The children's water play area at the eastern end of the pool could be 
removed, resulting in an estimated saving of $25,000. However, this 
element has been considered an important part of the total solution 
as approved by the Federal Urban Demonstration fund participants, as 
well as the civic bodies and public bodies who provided input to the 
design scheme. 

However, Council should note that the cost savings shown above are very approxi- 
mate and would have to be negotiated with the low bidder. They would also 
require some redesign. 

Any savings beyond the above would require significant reductions in the size 
of the pool, and major redesign. Tenders would have to be recalled, and con- 
struction could not take place in time for the 1978 swimming season. Park 
Board staff believe the inclusion of these features provides the best overall 
dollar value for the City. 


Funding from Provincial Community Recreation Facilities Fund 

In setting a high priority on the Kitsilano Pool for a grant from this Fund, 
Council should note that funding from this so'.rce will be limited. At this time, 
the other top priority project for such funding is the Carnegie Library reno- 
vations, and it is expected that sufficient funds will be made available to 
the City to cover both projects. 

Park Board Resolution 


"THAT the Park Board request City Council to instruct the Director of 
Legal Services to execute a contract for the construction of the new 
Kitsilano Pool by Key Construction Ventures in the amount of $1,968,300, 

aid further, 

THAT City Council be requested to guarantee a sum of $400,000 towards the 
contract in advance of receipt of such an amount to be applied for as a 
to"' priority Park Board submission to the Provincial Community Recreation 
Facilities Fund." 

Alternatives for Council 

The alternatives for Council are: 

Alternative 1 - award the contract for the concept now recommended by the Park Board. 

Alternative 2 - select elements of the concept to be eliminated to achieve further 
reductions, and award the contract on the basis that these 
elements will be deleted at a cost to be negotiated. 

Alternative 3 - not award a contract on the present tender and recall, based on 
a redesigned pool which would be much smaller. The City Manager 
RECOMMENDS AG/.INST this alternative. 


City Manager and Director of Finance Recommendations 

The City Manager advances for Council CONSIDERATION possible further reductions 
in the construction contract as outlined in this report, noting that in the 
opinion of Park Board staff, the configuration approved by the Park Board pro- 
vides the best dollar value. Appropriate sets of recommendations for alternatives 
1 and 2 are listed below. 


Alternative 1 


If Council accepts alternative 1 (the Park Board position) the City Ilanager 
RECOMMENDS, with the concurrence of the Director of Finance; 
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The total project be approved at a cost of $2,243,300, details as 
follows : 

Construction Contract $1,968,300 
Fees, testing and permits 175,000 
Landscaping 50,000 
Equipment and furnishings 50 , 000 

$2,243,300 


$ 75,000 
1,018,300 
750,000 

400.000 


$2,243,300 


3. The allocation of $400,000 of Reve.iue Surplus Funds as interim 
financing for the Provincial Giant. 

4. The Park Board be instructed to apply for a grant of $400,000 from 
the Provincial Community Recreation Facilities Fund, as a top City 
priority. 

5. That Council instruct the Director of Legal Services to execute a 
contract for the construction of the new Kitsilano Pool by Key 
Construction Ventures in the amount of $1,968,300. 


2. The source of funds be as follows: 

1976 Supplementary Capital Budget 

1977 Supplementary Capital Budget 
Federal Government Grant 
Provincial Community Recreation 

Facilities Fund Grant 


Alternative 2 

If Council decides to reduce the project by one or more of (a) to (d) above, 
the City Manager RECOMMENDS, with the concurrence of the Director of Finance: 

A. That Council specify the features to be eliminated. 

B. That Council instruct the Director of Legal Services to execute a 
contract for the construction of the new Kitsilano Pool by Key 
Construction Ventures, at a cost to be lower than $1,968,300 by 
an amount negotiated for work removed from the contract. 

C. The costs for fees, landscaping, etc. to be as follows: 

Fees, testing and permits $175,000 
Landscaping 50,000 
Equipment and furnishings 50,000 

D. The source of funds to be initially: 

1976 Supplementary Capital Budget $ 75,000 

1977 Supplementary Capital Budget 1,018,300 
Federal Government Grant 750,000 
Provincial Government Grant 400,000 

Reductions achieved by negotiation will reduce 1977 Supplementary 
Capital Budget provision. 

E. The allocation of $400,000 of Revenue Surplus Funds as interim 
financing for the Provincial grant. 

F. The Park Board be instructed to apply for a grant of $400,000 from 
the Provincial Community Recreation Facilities Fund, as a top City 
priority . 


FOR COUNCIL ACTION SEE PAGE(S)....ilS — - 
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REPORT TO COUNCIL 


JOINT MEETING OF THE 
STANDING COMMITTEES OF COUNCIL 
ON TRANSPORTATION AND PLANNING & DEVELOPMENT 


OCTOBER 20, 1977 


I 


A joint meeting of the Standing Committees of Council on 
Transportation and Planning & Development was held in the No. 1 
Committee Room, Third Floor, City Hall, on Thursday, October 20, 
1977 at approximately 11:30 a.m. 


PRESENT 


Alderman Kennedy, chairman 
Mayor Volrich (for a portion of 

the discussion) 
Alderman Bellamy 
Alderman Brown 
Alderman Ford 
Alderman Harcourt 
Alderman Puil 
Alderman Rankin 


ABSENT ; 
ALSO PRESENT: 


Alderman Gibson 
Alderman Gerard 


CLERK TO THE 
COMMITTEE 


M, 


Cross 


RE COMMENDATION 


1 . Stanley Park Entrance Alternatives 

On October 12, 1977, the Task Force to Study Proposals on 
Stanley Park Entrance, Coal Harbour and Harbour Park received a 
presentation from the City Engineer on nine alternative proposals 
for the entrance to Stanley Park. The Task Force agreed that 
the City Engineer should make the presentation to the Planning 
Committee of the Park Board and to a joint meeting of the Standing 
Committees on Transportation and Planning & Development to which 
members of the Vancouver City Planning Commission would be in- 
vited . 

The following members of the Vancouver City Planning Com- 
mission were present for the discussion: 

Mr. A. Barnes 
Mrs. J. Catliffe 
Mrs. M. Kelly 
Mr. D. Fairbrother 
Mr. P. ROSS 

Mrs. H. Symonds (Executive co-ordinator ) 

Mr. W. Curtis, City Engineer, outlined the transportation 
aspects of the Downtown plan approved by Council last year and 
described the proposal to create a ring road system and by-pass 
scheme for the Downtown/West End penninsula, noting those pro- 
posals which already have funds allocated and those which have 
been approved but have no funds authorized. 


cont ' d 


Report to Council 

Standing Committees of Council 

on Transportation and Planning & Development 

October 20, 1977 


(1-2) 


Clause No. 1 continued : 

Mr. Curtis stated that the entrance alternatives presented 
all relate to the ring road system. The costs vary from $0 - 
$40 million. Some schemes separate park from causeway traffic 
and some create better pedestrian access from the West End. They 
all eliminate the Chilco transit loop. The alternatives would 
provide a more distinctive entrance to the park but the cost 
benefit from the traffic standpoint would be low. The high costs 
would be primarily related to beautif ication . 

Mr. I. Adam, Transportation Engineer, with the aid of 
drawings described the nine Stanley Park entrance alternatives 
contained in the Engineering Department's submission dated 
October 12, 1977 (copy circulated). 

Since the Task Force meeting a tenth alternative had been 
added. A combination of schemes 1 and 5 without tunnels. West- 
bound traffic would use Georgia Street and eastbound traffic 
would use Alberni Street. The scheme would cost $1^ million. 

The City Engineer reiterated that the traffic benefits 
are minimal — the schemes eliminate the bus turn-around at 
Chilco, utilizing the underpass and taking the transit closer 
into the park. There would be no reduction in the amount of traf- 
fic. The only scheme that would have any benefit would be one 
utilizing Alberni Street. None of them justify the cost and 
the money would be better expended on transportation improve- 
ments in the downtown. Members of the Vancouver City Planning 
Commission agreed that money would be better spent where it 
would be possible to obtain greater transportation benefits. 

Alderman Harcourt, Council's Appointee to the Task Force, 
advised that the Task Force considers it is not feasible to 
spend money on extensive road work. It is in favour of relocating 
the bus loop and bringing the transit closer to the park by uti- 
lizing the underpass as well as better utilization of Alberni 
Street. The Task Force felt that the traffic consideration of 
the entrance to Stanley Park should be presented to the Park 
Board and to the Joint Committees for their input. 

With respect to the Chilco bus loop Mr. Curtis advised that 
the Provincial Government has agreed to pay for relocating the 
loop into the Park and giving the land to the Park Board to add 
to the Park. Park Commissioner, R. Fraser, stated that this 
matter has not been resolved but is being reviewed by the Plan- 
ning Committee of the Park Board and will be reported back to 
the Task Force. 

After discussion, the Committees 

RECOyiMENDED 

THAT the Task Force direct itself to: 

a) the elimination of the Chilco transit loop by utilizing 
the underpass in the Park and 

b) the feasibility of utilizing Alberni Street at minimal 
cost to the City. 

The meeting adjourned at approximately 12:30 p.m. 
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PART REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


OCTOBER 20, 1977 


A meeting of the Standing Committee of Council on Community Services 
was held on Thursday, October 20, 1917, in Committee Room No. 1, 
Third Floor, City Hall, at approximately 1:30 P.M. 


PRESENT ; Alderman Rankin, Chairman 
Alderman Bellamy 
Alderman Ford 
Alderman Gerard 
Alderman Marzari 

COMMITTEE CLERK: H. Dickson 


Adoption of Minutes 

The minutes of the Community Services Committee meeting of Thursday, 
September 29, 1977, were adopted. 


RECOMMENDATION 

1 . Liquor License - Westcoast Stereo Society Club 

The Committee, on September 29, 1977, at the request of Mr. 
Ian Waddell, solicitor for Westcoast Stereo Society, deferred 
consideration of a City Manager's report dated September 15, 1977 
(copy circulated) . 

Appearing before the Committee this date were Mr. Ian Waddell, 
the management of the Westcoast Stereo Society Club, representa- 
tives of the Director of Permits & Licenses and a representative 
from the Police Department. 

In the City Manager's report, the Director of Permits & 
Licenses reported on an application requesting City Council 
approval for a Class "A" liquor license for the Westcoast Stereo 
Society Club at 795 Seymour Street. 

The City Manager's report contained comments from the Police 
Department that this club, operating as "The Faces", has in the 
past been a source of policing problems but that it appears present 
management is attempting to operate in a responsible manner. 

The Police comments expressed concern that many of the clubs 
in this area have become an attraction to youths involved in male 
prostitution and vice-related offences, and that an increase in 
the number of licensed clubs could result in the proliferation 
of these problems. 

Mr. Waddell and the management of the club gave a brief 
history of the club to the Committee, explaining that it has 
operated since 1969 more recently utilizing banquet liquor permits 
that it has had the same management for an 8-year period and that 
it has 450 members who pay a membership fee of $10.00 per year. 

The society has recently spent $15,000.00 in upgrading the 
premises to meet fire and health by-laws, the Committee was told. 

Spokesmen for the club maintained that it has not been a 
source of policing problems. 
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In response to questions by the Committee, the Police 
Department spokesman admitted that this club is well run and 
that there have been no problems within the club. The Police 
spokesman reiterated his department's concerns over the large 
number of youths hanging around the area and that another 
licensed premise would attract additional numbers of young 
persons . 

It was noted that the Class "A" liquor license applied 
for is a restricted type compared to the usual "C" class 
cabaret license. Admission to the society's club will be 
restricted to members only who must be a minimum of 19 years 
of age. 

The Committee, noting there have been no problems in 
this club during eight years of operation, 

RECOMMENDED 

THAT City Council approve the issuance of a Class 
"A" liquor license for the Westcoast Stereo Society 
Club at 795 Seymour Street. 


2 . Parking at Bimini Neighbourhood Pub, 2010 West 4th Avenue 

The Committee, at its meeting on September 15, 1977, 
recommended refusal of an application for an extension of operat- 
ing hours for the Bimini Neighbourhood Pub and requested 
information from the Police Department on parking problems 
in the vicinity of the pub, in particular, the use of six 
parking spaces at the rear of residential houses at 2013 and 
2017 West 5th Avenue owned by Mr. Peter Uram, operator of 
Bimini Neighbourhood Pub. 

The Committee had before it for consideration this date 
a letter dated September 30, 1977 (copy circulated) from the 
Police Department in response to the Committee's request. 

Appearing before the Committee on this matter were repre- 
sentatives of the Permits & Licenses Department, the Police 
Department and a member of a law firm hired by Mr. Peter Uram. 
Residents of the area, who had complained of the parking problems, 
had been advised of the meeting. 

Distributed at the meeting were copies of a letter dated 
October 16, 1977 from a resident of the area, expressing concern 
over parking and noise problems , and copies of a letter dated 
October 19, 1977, from Mr. Uram, enclosing the results of a 
survey of residents and inquiring whether Council would reconsider 
the matter of later hours (copies of these letters are on file in 
the City Clerk's Office). 

The Chairman reminded the Committee that Council had recently 
decided there would be no extension of the operating hours for the 
pub. 

During consideration of this matter, it was explained by 
the representative of the Permits & Licenses Department that his 
department has not been able to obtain firm evidence that the 
parking spaces at the rear of the two houses on West 5th Avenue 
are being used by pub patrons. 
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The spokesman for the Police Department explained that a 
sign "For Tenants and Guests Only" is posted at the parking 
area behind the two homes but that the complaints of noise stem 
from the fact that this parking area is immediately adjacent to 
the residential apartment building and tenants have complained 
of car doors slamming, engines revving and boisterous conduct. 

It was the feeling of the Committee that the problem arises 
from the fact that although Mr. Uram is not inviting pub patrons 
to park behind the two houses, he is not discouraging patrons 
from parking in these spaces. 

The Committee felt that a sign clearly stating that these 
parking spaces are for "tenants only or tow away" may alleviate 
the problem. 

Following discussion, it was 

RECOMMENDED 

THAT the letter dated September 30, 1977, from the 
Police Department be received and that the Director 
of Permits & Licenses meet with Mr. Peter Uram, 
operator of Bimini Neighbourhood Pub, to advise 
Mr. Uram that the Community Services Committee feels 
that patrons of his neighbourhood p\ab should not use 
the parking area at the rear of 2013 and 2017 West 
5th Avenue; and that it be suggested to Mr. Uram 
that he post a sign in this parking area advising 
that the parking area is for tenants only; other 
vehicles will be towed away". 


3 . Macs Milk Store, 1055 Denman Street 

The Committee had before it for consideration a Manager's 
report dated September 28, 1977 {copy circulated) in which the 
Director of Permits & Licenses reported on a complaint received 
from a law firm on behalf of a Mr. M. Gaska regarding the 
operation of the Macs Milk Store at 1055 Denman Street. 

Appearing before the Committee on this matter were Mr. M. Gaska 
with his lawyer, along with a representative of the Director of 
Permits & Licenses. The store operator had been advised and invited 
to attend. 

During discussion it was explained to the Committee that 
because the store is a 24-hour operation, automobiles and 
persons using the store parking area at the rear of the store 
disturb the tenants in the apartment building immediately 
adjacent to the parking area. 

It was noted from the City Manager's report that the store 
has a retail selling area below 1200 sq. ft. and is therefore 
entitled to remain open 24 hours a day. 

The spokesman from the Permits & Licenses Department 
advised the Committee there have been only two complaints on 
the operation of this store and both of them were from Mr. Gaska. 

A development permit for this store was issued in 1970 
and the parking area at the rear of the store was required as part 
of the development, the Committee was told. 

It was also pointed out by the complainant that customers 
enter the store via a rear door from the parking lot. The 
complainant distributed copies of a diagram to the Committee 
{copy circulated) illustrating the proximity of the apartment 
building to the store. 
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The Committee felt that this problem possibly could be 
resolved by chaining off the parking area at 11:00 P.M.; how- 
ever, the complainant indicated the problem may still persist 
as cars would park in the entrance way to the parking lot. 

Following consideration, it was 
RECOMMENDED 

THAT the Director of Permits & Licenses meet with 
the operator of Macs Milk Store at 1055 Denman 
Street and suggest that customers not be permitted 
to use the rear door to the store after 11:00 P.M. 
and that the rear parking area be closed off by a 
chain at 11:00 P.M. in order to resolve complaints 
of excessive noise by store customers and their 
vehicles. 


4 . Neighbourhood Pub - Arterial Traffic Routes 

The Committee, at its meeting on September 15, 1977, after 
considering a Manager's report on procedures and regulations 
applying to neighbourhood pubs, recommended that the City write 
the Provincial Liquor Control & Licensing Branch requesting 
clarification and the reasons why the Branch does not permit 
neighbourhood pubs near main arterial traffic routes. 

The Committee had before it for consideration a letter dated 
September 30, 1977, from the General Manager of the Liquor Control 
& Licensing Branch which read as follows: 

"Your letter dated September 2 8 is acknowledged. 

In regard to your query regarding the permitting of neighbourhood 
public houses on main or secondary highways,! would state that 
there are severe limitations to the establishment of a neighbour- 
hood public house under the new guidelines, and each site is 
judged on its own merits. The Regulation in connection with 
the location of the site being a half mile from a main or 
secondary highway is a discretionary one for the General Manager 
of this Branch, and may be waived after all other facets are 
considered. 

In determining the pre-clearance of a neighbourhood public house 
site, careful consideration is given to all aspects of the site, 
including proximity to social institutions, such as churches, 
schools, hospitals, playgrounds etc. Consideration is also 
given to traffic hazards and parking, as it has been found 
that few people, if any, walk to a pub. The proximity to 
apartment buildings is considered, as invariably noise factor 
and behavioral patterns of patrons leaving the pub premises 
precipitate complaints. " 


During consideration of this matter, an opinion was expressed 
by the Committee that the Liquor Control & Licensing Branch's 
guidelines for neighbourhood pubs appear to preclude any further 
pubs in the City as such pubs are not permitted in residential 
neighbourhoods and therefore must almost always be on arterial 
traffic routes. 

A spokesman for the Permits & Licenses Department advised 
the Committee that since March 31, 1977, there have been twenty- 
three applications to the Licensing Branch for pre-clearance 
approval for neighbourhood pubs and that only one of these has 
been approved. 
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All of the refusals have been based on reasonably valid 
reasons falling within Provincial regulations and that usually 
the refusal is for more than one reason, the Committee was told. 

Discussion also included another new aspect of Provincial 
liquor regulations that now permit a type of pub which can 
serve hard liquor to be located within hotel beer parlours, 
and some concern was expressed by the Committee over this new 
type of facility. 

Following further discussion, it was 

RECOMMENDED 

THAT the letter dated September 30, 1977, from the 
General Manager of Liquor Control & Licensing Branch 
be received; 

FURTHER THAT the City write the Provincial Liquor 
Control & Licensing Branch requesting a full written 
explanation of the new Liquor Act Regulations pertain- 
ing to "pubs" which can dispense hard liquor being 
located within hotel beer parlours. 


The meeting adjoured at approximately 3:00 P.M. 
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The Council recessed at approximately 10:45 a.m. to reconvene 
'In Camera' in the Mayor's Office, following which the Council 
recessed at 12:00 noon to reconvene in open session in the 
Council Chamber at 2:00 p.m. 

The Council reconvened in the Council Chamber at approxi- 
mately 2:00 p.m., still in Committee of the Whole, His Worship 
the Mayor in the Chair and the following members present: 

PRESENT : His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 
Hardwick, Linnell, Phillips, 
Rankin, Sweeney and Wilson 


DELEGATIONS AND UNFINISHED BUSINESS 


1. Hotel and Motel License Fees: 
Guest Room Accommodation 


In respect of the Council 's proposal respecting license fees 
on hotel and motel guest room accommodation, the Council received 
delegations as follows: 


(a) B.C. Motels & Resorts 
Ass'n. (Mr. MacQuarrie) 


(b) B.C. Hotels Association 
(Mr. Ferris) 


(c) Hotel Vancouver 
(Mr. Sharp) 


Brief dated August 14, 1970, sub- 
mitted in opposition to the license 
fees proposal in respect of motels 
and hotels guest room accommodation, 

Brief dated November, 1970, sub- 
mitted stating that if the Council 
must obtain further revenue from 
the hotel industry, the fairest 
and most proper way would be by 
an 'add-on' room tax to be 
collected by the hotels. 

in support of submission by the 
B.C. Hotels Association 


(d) Downtown Business Brief dated November 17, submitted 
Ass'n. (Mr. Thorlaksson) expressing concern regarding the 

Council's license fee proposal. 

(e) Western Hotels Limited Brief dated November 17, submitted 
(Mr. Spencer) supporting position of the B.C. 

Hotels Association. 

The Board of Administration, under date of November 12, 1970, 
submitted a report summarizing the views of the B.C. Hotels and 
Motels Association, as contained in its brief, and commented 
respecting other interest shown in the matter. A letter was noted 
from the Vancouver Board of Trade dated November 12, 1970, 
expressing the hope the Council will not approve the license 
fee proposal. 


The license fee proposal is set out in the report of the 
Standing Committee on Finance dated July 9, 1970, in which is shov/n 
a license fee on Scale 1 arrangement on a per unit, per year basis, 
as well as a license fee on Scale 2 on a similar basis, both as 
shown hereunder: 


cont 'd 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


OCTOBER 20, 1977 


A meeting of the Standing Committee of Council on Planning 
and Development was held in the No. 2 committee Room, Third Floor, 
City Hall, on Thursday, October 20, 1977 at approximately 1:30 p.m. 

PRESENT : Alderman Harcourt, Chairman 

Alderman Brown 
Alderman Kennedy 
Alderman Puil 

ABSENT: : Alderman Gibson 

CLERK TO THE 

COMMITTEE : M.'L. Cross 


RE CCayiMENDATIONS 


1 . Monthly Status of Rezoning Applications 

The committee considered a memorandum dated October 12, 1977 
from the Zoning Planner, forwarding the monthly status of rezoning 
applications for the month of September 1977 (on file in the 
City Clerk's office). 

RECOMMENDED 

THAT the monthly status of rezoning applications for the 
month of September 1977 be received. 

2 . proposed Rezonings to CD-I along Kingsway 

During consideration of the report of monthly status of 
rezoning applications Mr. H. W. Gray, Zoning Planner, distributed 
a map (copy circulated) indicating a number of current applica- 
tions to rezone property along Kingsway, from Boundary Road to 
Rupert Street, to CD-I. 

The Director of Planning advised that this is being brought 
to the committee's attention as this is an important area of the 
city and the Planning Department would like to look at the area 
to see what the pressures are and what effects there might be 
from the Metro Town Centre . An area study is not being recom- 
mended as it would be premature before the 1978 work program is 
prepared. The Department is looking at this as a project possi- 
bility for 1978. 
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Clause No. 2 continued ; 

Mr. W. Curtis, City Engineer, stated that Kingsway is one 
of the most important arterials in the City. It is a regional 
problem that should be looked at closely on a large scale. 

RECOMMENDED 

a) THAT the Director of Planning in co-operation with the 
City Engineer prepare a report on various options for 
a study with respect to the effects of changes in land 
use, traffic, transit , etc. on the area along Kingsway 
from Boundary Road to Rupert Street. 

b) THAT the Director of Planning place a hold on the pro- 
cessing of the rezoning applications indicated on the 
map submitted, until such time as the report from the 
Director of Planning and City Engineer is received. 

3 . Increase in Residential Accommodation - 1350 Burrard Street 

The Committee considered a report of the City Manager dated 
August 18, 1977, forwarding a report of the Director of Planning 
dated August 18, 1977 (copies on file in the City Clerk's office). 

The report of the Director of Planning outlines^ a speci- 
fic request for an increase in the number of dwelling units for a 
development under construction at 1350 Burrard Street as well as 
dealing with some of the broader issues of private residential 
accommodation Downtown having regard to recent inquiries for 
an increase in the maximum permitted residential density. 

A letter dated October 19, 1977 from Mr. A. Waisman to the 
Chairman (copy circulated) was distributed at the meeting. In the 
letter Mr. Waisman points out that due to changing economic con- 
ditions development work on the apartment project at 1350 Burrard 
has slowed. Mr. Waisman states that there is logic in increasing 
the allowable residential for non-family units in the Downtown 
to a FSR of 4.0 or more. In the project at 1350 Burrard the in- 
tent would be to trade an additional Ix residential for the 
unused 3x commercial. Mr. Waisman states that the present 
zoning allows 3x residential plus 3x commercial. If the City 
accepted 4x residential he feels the actual bulk and/or mass of 
the buildings would be reduced by approximately one-third from 
that which is allowed under the present zoning. In the report 
the Director of Planning recommended: 

1. If the Daon Development Corporation wish to provide 
additional residential accommodation, in place of the 
previously approved commercial proposal (D.P. #71686), 
on the southerly 1/4 of the site at 1350 Burrard Street, 
then they be advised to submit a development permit 
application, provided the "floor space ratio" of resi- 
dential use on the total site does not exceed 3.0, and 
that the applicants satisfactorily resolve the concerns 
expressed in this report. 
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In addition, the applicant should especially note that 
any such development permit application would require 
the approval of the Development Permit Board after con- 
sultation with the Advisory Panel. 

2 . No action be taken at this time to vary the maximum per- 
mitted residential density within the Downtown District. 

3 . Comprehensive residential policies and guidelines be 
prepared, in co-operation with the Director of Social 
Planning, for the consideration of City Council as part 
of the 1978 work program. 

Mr. W. Curtis, City Engineer, advised that he supports the 
recommendations of the Director of Planning. Additional residen- 
tial would add more traffic which could not be accommodated at 
this location. 

It was pointed out that Mr. Waisman had models and drawings 
of the development which would aid the Committee in its decision. 
The Committee agreed that as Mr. Waisman was unable to be present 
the matter should be deferred until the architects are able to 
make a presentation to the Committee . 

RECOMMENDED 

THAT consideration of the report of the City Manager dated 
August 18, 1977 be deferred until such time as the architects 
are able to make a presentation to the Committee . 


4 . Liaison Aldermen 

The Chairman advised that he had received the following memo- 
randum from D. Cornejo, Senior Area Planner. 

"The 1977 N.I. P. Programs are beginning to establish more intensive 
community involvement. 

Kensington N.I. P. will be having its first public meeting on 
October 23rd, during which a citizens' advisory committee will be 
formed. And in Kiwassa, residents are being contacted now to set 
an appropriate date soon for their first meeting. 

It is appropriate at this time, I believe, for Council to appoint 
Liaison Aldermen for both of these programs. Aid. May Brown has 
expressed interest in Kensington, and has already agreed to be 
Chairman of the October 23rd meeting. Aid. Darlene Marzari has 
expressed interest in being the Kiwassa Liaison Alderman. " 

RECOMMEiSTDED 

THAT Alderman M. Brown be appointed Liaison Alderman for 
the Kensington area and Alderman D. Marzari be appointed 
Liaison Alderman for the Kiwassa area. 

The meeting adjourned at approximately 2:35 p.m. 


******* 

FOR COUNCIL ACTION SEE PAGE(S) 



REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON 

TRANSPORTATION 

October 20, 1977 

A meeting of the Standing Committee of Council on Transportation 
was held on Thursday, October 20, 1977, at approximately 3:30 p.m. 
in the No. 1 Committee Room, third floor. City Hall. 

PRESENT: Alderman W. Kennedy, Chairman 
Alderman D. Bellamy 
Alderman H. Rankin 
Alderman M. Ford 

Alderman M. Harcourt (Items 2 and 3) 
CLERK: E. Bowie 

The Minutes of the meeting of September 15, 1977, were adopted^ 
RECOMMENDATION : 

1 . Additional Taxi Cab Licenses 

The Committee had for consideration a Manager's Report dated 
September 26, 1977, (circulated). 

On March 17, 1977, the Standing Committee on Transportation 
recommended : 

"That the question of the issuance of additional 
taxi-cab licenses be reviewed by the Committee in 
six months" . 

The Director of Permits and Licenses reports that the situation 
with regard to economic conditions has not changed since that time. 
The Vancouver Taxi-Owners Association have forwarded the following: 

"This letter is to state our present position regarding 
issuance of more taxi licenses. 

We feel that economic conditions have not improved since 
the March meeting of the Transportation Committee and, 
moreover, that we have more than enough taxis in the City 
to give satisfactory service to the public. 

We also understand that Vancouver's population is decreas- 
ing and it seems there is little likelihood of this 
situation changing." 

Mr. T. Scarr, General Manager of the Yellow Cab Company Limited, 
was present at this meeting. 

After noting the above comments of the Vancouver Taxi-Owners 
Association, the Committee 

RECOMMENDED, 

THAT the question of additional taxi-cab licenses be 
reviewed again by the Standing Committee on Transportation 
in one year. 


2. Request for Three Pedestrian Actuated Signals in Vicinity 
of Bayview Community School 

The Committee had for consideration a Manager's Report dated 
October 6, 1977, (circulated) in which the City Engineer reports 
on the request for pedestrian actuated signals on Collingwood Street 
at Fourth Avenue, Broadway and Tenth Avenue. This report is further 
to pedestrian studies carried out in January of this year following 
a request from Mr. M.R. Bailey, Principal of Bayview Community School. 
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After evaluation of these studies it was found that pedestrian 
actuated signals were not warranted at any of these locations based 
upon the pedestrian actuated signal warrants developed by the 
Engineering Department and adopted by the City Council. Ms. Renee 
Rodin, Chairperson, Bayview Safety Committee, and Mr. Bill Nemtin, 
Chairperson, Bayview Consultative Committee, resubmitted their 
brief dated June 10, 1977, (circulated) requesting pedestrian 
actuated signals at these locations. 

* * * 

At this point Alderman Harcourt joined the meeting. 

* * * 

Ms. Rodin and Mr. Don Druick of the Bayview Safety Committee 
and Constables Ells and Kirk of the School Safety Patrol were 
present at this meeting. 

Mr. D. Rugberg of the Engineering Department spoke to the 
Committee on the earlier studies this year and subsequent evaluations 
of this situation. 

Constables Ells and Kirk stated that the school patrols 
presently at Fourth Avenue and Broadway were providing adequate 
protection for the children during school hours and that no patrols 
were required at 10th Avenue. They also stated that patrol actuated 
signals had not been found to be necessary at these locations. 

Ms. Rodin reiterated the concerns of the Bayview Safety Committee 
that some measure must be taken to control the speed of traffic 
on Fourth Avenue and on Broadway , with particular emphasis on Fourth 
Avenue, as there are no signals or other means of controlling traffic 
between MacDonald and Alma Streets. 

The Committee questioned the Engineering Department as to why 
there were three signals between Burrard and MacDonald and none 
between MacDonald and Alma. They were advised that this was 
because of the concentration of residential development and businesses 
in the Burrard to MacDonald area. 

Concern was expressed by the Committee about apparent disregard 
of regulated speed by motorists when faced with a long continuous 
stretch of road such as that on Fourth Avenue between MacDonald and 
Alma. 

It was suggested by the Committee that if a signal was to be 
installed on Fourth Avenue, perhaps Waterloo Street would be a better 
location as this would be roughly half way between MacDonald and 
Alma although a block away from Collingwood. Constable Ells said 
that when signals are installed school patrols are generally removed. 
Ms. Rodin said that the ideal situation would be both signals and 
school patrols but the Committee upheld the City Engineering Department 
in that traffic could not be impeded twice within a two block area. 
The Engineering Department stated that if a signal was installed on 
Fourth Avenue, which is a main arterial street, it could possibly 
divert traffic to residential streets such as Third and Fifth Avenues, 
thereby endangering children on these streets even more. 

The City Engineer advised the Committee that the Engineering 
Department is presently working on a report examining Fourth Avenue 
between MacDonald and Alma to determine if additional traffic control 
is required. This report will be ready in approximately four weeks. 


After discussion the Committee 

Cont'd . . . 
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RECOMMENDED, 

THAT the report of the City Manager dated September 26, 
1977, be received; 

FURTHER THAT the Engineering Department report to the 
Standing Committee on Transportation in four weeks on the 
matter of additional traffic control on Fourth Avenue between 
MacDonald and Alma Streets. * 


3 . Downtown Bicycle Route Proposal 

The Committee had for consideration a Manager ' s Report dated 
October 3, 1977, (circulated). 

In May, 1977, 'Project Lifecycle' and the Vancouver Bicycle 
Club presented a brief to the Standing Committee on Transportation 
with the following four recommendations: 

i) Bikelanes be created on the following streets by removal 
of one lane of parking to permit cycling traffic north, 
south, east and west: on Hornby, Richards, Thurlow and 
Alberni. Bicycle use be permitted on the Granville Mall. 

ii) Bike parking be implemented at all public buildings and 
City-owned parking lots. 

iii) Roads be maintained free of glass, potholes and other 
cycling hazards, particularly on bikeroutes. 

iv) A campaign for driver-cyclist awareness be promoted in the 

interests of both motorists and cyclists. Public information 
on cycling facilities, maps, etc. be provided through the 
public transit system. 

On July 14, 1977, Council approved items 3 and 4 and requested 
City staff to investigate and report on items 1 and 2. This report 
deals with item 1 on the establishment of bike lanes on Hornby, 
Richards, Thurlow and Alberni as well as permitted use of bicycles 
on the Granville Mall. 

Mr. D. Walker, representative of B.C. Hydro and Mr. Hugh Taylor 
of Project Lifecycle were in attendance at this meeting. 

Mr. D. Rugberg spoke to the Committee explaining with the aid of 
a map of the downtown area, what the implications would be on 
the traffic flow, especially at peak periods, if this recommendation 
were implemented . 

On three of the streets, Hornby, Richards, and Thurlow, reserving 
the curb lane for cyclists only would result in a reduction of 25% 
of street capacity during rush hours; conflict with transit vehicles 
when loading and discharging passengers; conflict with vehicles 
using loading zones, taxi zones, police zones, and postal pickups; 
increased hazards with motor vehicles making right turns and also 
loss of parking spaces during non-peak hours. 

Alberni Street would provide a reasonably good bike route 
because of the light traffic volume at present and the fact of it being 
forty-six foot pavement. However, with Alberni Street being planned 
as a subsequent replacement for Robson Street, cyclists could have a 
choice of Robson Street with lighter traffic or Alberni Street with 
heavier traffic, although wider pavement than Robson Street. 

During discussion it was mentioned that the downtown area is in 
an island-like situation and there are just so many ways to reach it. 
If lanes on streets leading to the downtown area are made exclusively 
for bicycles it will result in even more traffic congestion and delays 
than at present. 

Cont'd . . . 


470 


Report to Council 

Standing Committee of Council 


on Transportation 
October 20, 1977 


V 


- 4 


Clause 3 Cont'd 

A member of the Committee requested information as to what 
exactly was being done for cyclists with regards to bike routes in 
the City. The Engineering Department replied that a study on City 
bike routes is presently underway. 

Mr. Walker, commented on the use of Granville Mall by cyclists, 
stating that by the end of October, 1977, there would be approximately 
ninety-five transit vehicles one way at peak periods. With cyclists 
using the Mall at these times there is the possibility that they 
could impede bus movements resulting in longer travel times and less 
attractive service for bus patrons. 

Mr. Taylor reiterated his contention that there would be no 
problem with cyclists as they would probably not be using the Mall 
during the peak periods. 

After further discussion the Committee 

RECOMMENDED, 

A. THAT no action be taken to create bicycle lanes on 
Hornby, Richards, Thurlow and Alberni Streets. 

B. THAT the Granville Mall By-law be amended to permit 
cycle use on the Mall for a trial period of six 
mont.is to determine usage and what problems are created 
by such usage. 


The meeting adjourned at approximately 4:30 p.m. 


* * * 
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CITY OF VANCOUVER 
SPECIAL COUNCIL MEETING 


A Special Meeting of the Council of the City of Vancouver 
was held on Tuesday, November 8, 1977, commencing at 11:00 a.m., 
in the No. 1 Committee Room, Third Floor, City Hall to consider 
a Review of the Official Regional Plan for the Lower Mainland of 
B.C. 

PRESENT: Mayor Volrich (in the Chair) 

Aldermen Bellamy, Brown, Ford, Gerard, 
Harcourt, Kennedy, Marzari, 
Puil and Rankin. 

ABSENT: Alderman Gibson 

CLERK TO THE COUNCIL: M. L. Cross 


1 . Review of the Official Regional Plan for the Lower Mainland 
of B.C. 


Council on October 18, 1977 noted a letter dated October 4, 
1977 from the Chairman of the Greater Vancouver Regional District 
Planning Committee concerning a Review of the Official Regional 
Plan and requesting a meeting with Council. The request was granted. 
Mr. M.V. Jones, Consultant, and Mr. G. Farry, Director of Planning, 
Greater Vancouver Regional District, were present to review the 
Official Regional Plan. 

Mr. Farry advised that the regional planning functions of 
the Official Regional Plan for the Lower Mainland were transferred 
from the Lower Mainland Regional Planning Board by Order-ln-Council 
in 1969 to the four regional districts in the Lower Eraser Valley, 
one of which is the Greater Vancouver Regional District. The 
four regional districts were given separate amending powers over 
the Official Regional Plan in their area but in order to maintain 
cohesion the Lower Mainland Review Panel was formed as a manda€ory 
advisory body on all Plan amendments. 

The principal objectives of the Official Regional Plan were 
to conserve land resources and to: 

a) keep urban sprawl off the floodplains and farmlands and 
direct urban growth to those areas which the municipali- 
ties could properly service; 

b) designate major industrial areas and keep them free of 
urbanization; 

c) establish major park and several other reserve categories. 

The designations in the Plan do not supersede any municipal 
zoning which pre-dates the Plan and there frequently is conflict 
between the Plan and local zoning, particularly in the RURAL-desig- 
nated areas. However, further zoning changes not conforming to 
the Plan are prevented. it was hoped that municipalities would 
bring their by-laws into conformity with the Regional Plan but 
this has occurred in only a few instances. 


cont ' d 
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Special council Meeting, November 8, 1977 2 

Review of the Official Regional Plan 
for the Lower Mainland of B.C. (cont'd) 

Many of the problems addressed by the Plan have been dealt 
with by more stringent legislation, regulation or policy by the 
municipalities or by the Provincial Government i.e., farmland is 
now reserved under the Land Commission Act and is zoned by most 
municipalities. The floodplain is protected by Provincial regu- 
lations, although the Official Regional Plan is used as the guide 
to areas where urban development is permissible . Most municipali- 
ties now have sewage systems and treatment plants . Some munici- 
palities have exclusive zoning for industry in their industrial 
zones. Many of the areas of UNDETERMINED RESERVE have been re- 
designated to suitable categories over the decade . 

The most significant role of the Official Regional Plan, which 
has not been superseded by more explicit legislation of other bodies, 
is control of the conversion of rural land to urban purposes. 

Present Regional District Board members have expressed con- 
cerns that the Official Regional Plan had limited value to the 
metropolitan area i.e.: 

- Lots of Official Regional Plan amendments seem to have no 
regional significance; why are we dealing with them? 

- Floodplain and farmland are not being protected adequately 
even with Provincial intervention. 

- The Official Regional Plan is not an even-handed set of 
policies as between the municipalities. 

- Who are the Lower Mainland Review Panel and what powers 
do they have? 

- There does not seem to be adequate criteria by which we 
can judge Official Regional Plan amendment applications. 

- Where would we be today if the LMRBP had not acted on the 
floodplain, farmland, industrial areas and parkland? 

As a first step in undertaking a review of the Official Re- 
gional Plan, Ms. M. Rawson, former Commissioner of the B. C. Land 
Commission, was asked to draft a discussion paper on what the ORP 
Review should accomplish and how to do it. The following is a 
synopsis of some of the main points: 

- The Official Regional Plan succeeded in preventing the 
worst abuses of the land resources of the Lower Mainland 
and there is considerable support for it although there is 
also irritation with the administrative burden. 

- A new concept plan and statement of policies is needed for 
the whole Valley which addresses today's issues and tomor- 
row's needs. 

- Consciousness of the Valley problems has been lost sight of 
by existing political bodies, or is not understood by most 
of the population (who, incidentally, were not here 10 years 
ago when the Official Regional Plan was adopted) . 


cont ' d 


473 


Special Council Meeting, November 8, 1977 3 

Review of the Official Regional Plan 
for the Lower Mainland of B.C. (cont'd) 

- Information about the whole Valley has not been kept up 
and will be needed if Valley-wide policies are to be up- 
dated . 

- The effectiveness of dividing the regional planning function 
between four Regional Districts is questionable considering 
only one has really been able to continue the level of 
activity carried out by the Lower Mainland Regional Planning 
Board . 

- The role of the Provincial Government in regional planning 
in the Lower Fraser Valley requires clarification in respect 
to the many provincial programmes which relate to develop- 
ment and management of growth. 

- Provision of water and sewer services has not been the 
effective servant of planned growth as envisioned in the 
Official Regional Plan; these policies need reconsideration. 

- There are gaps in the Official Regional Plan on environ- 
mental, transportation and town centre matters that have 
not been filled through additions to the Official Regional 
Plan to cover these as had been intended. 

Following considerable discussion at joint meetings, at the 
Lower Mainland Review Panel and with Ms. Rawson, staff and Planning 
Committee recommended that the 1977 Work Programme carry out the 
following tasks: 

a) Survey the municipalities and other agencies using the 
Official Regional Plan to determine what their objectives 
are for an ORP Review and what they would expect out of 

a revised Official Regional Plan. 

b) Evaluate the past 10 years' performance of the Official 
Regional Plan to determine the areas of success and the 
areas of failure. 

c) inventory the data available in municipal and regional 
offices and in the offices of other agencies and assemble 
the data as far as possible. 

d) Define issues and concerns of growth and growth manage- 
ment in the Lower Fraser Valley. 

e) Recommend the most important housekeeping changes to the 
Official Regional Plan that require immediate attention. 

The above Work Programme is the subject of the Official 
Regional Plan Review being undertaken by Messrs. Connelly and Jones 
on behalf of the Regional Districts and co-ordinated by the Joint 
Staff Committee. 

Mr. M. Jones, Murray V. Jones and Associates Ltd., advised 
that as part of the assignment of the Review of the Official Re- 
gional Plan he and Mr. J. Connelly are conducting a series of 
interviews with the various Councils and their staff as well as 
Federal and Provincial officials and representatives of the pri- 
vate sector. From the interviews they hope to get a consensus 


cont 'd 
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Regular Council, Novembei" 17, 1970 10 

DELEGATIONS AND UNFINISHED BUSINESS (cont'd) 
Hotel and Motel License Fees (cont'd) 

Average daily Average annual gross License fee License fee 

rental unit rental per unit at scale 1, scale 2, 

rate bracket 80% occupancy being license being license 

(292 days) fee per unit fee per unit 

per year per year 

$ $ 

up to $8,00 (292 X $6) = $1,752 4 or 10 * 4 or 10 * 

8.01 - 10.00 (292 X $9) = $2,628 26 79 

10.01 - 15.00 (292 X $12.50) = $3,650 36 109 

15.01 - 20.00 (292 x $17.50) = $5,110 51 153 

20.01 - 30.00 (292 x $25.00) = $7,300 73 219 

30.01 - and up (292 x $35.00) = $10,220 102 307 


MOVED by Aid. Adams, 

THAT the license fee, scale 1, shown above, be approved 
effective January 1, 1971; 

FURTHER THAT the Corporation Counsel be instructed to apply 
for a Charter Amendment to give the City the power to apply a 
room tax. 

(amended and 
split) 


MOVED by Aid. Linnell, in Amendment, 

THAT scale 2 be substituted for scale 1 in the motion of 
Alderman Adams. 


- LOST 


MOVED by Aid. Phillips, as a Second Amendment, 

THAT the following words be added to the motion of Alderman 
Adams after the words 'effective January 1, 1971', 

'payable May 1 , 1971 ' 

- CARRIED 


Alderman Wilson requested the main motion be split. The Council 
voted on the main motion, as amended, therefore, as follows: 

MOVED by Aid. Adams, 

THAT the license fee, scale 1, shown above, be approved 
effective January 1, 1971, payable May 1, 1971. 

- CARRIED 


(Alderman Wilson is recorded in the negative) 


MOVED by Aid. Adams, 

THAT the Corporation Counsel be instructed to apply for a 
Charter Amendment to give the City the power to apply a room tax. 


- CARRIED 
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Review of the Official Regional Plan 
for the Lower Mainland of B.C. (cont'd) 

of what kind of Regional Plan there should be, how extensive it 
should be and what it should address itself to. 

A set of questions, to provoke discussion, has been prepared 
by the consultants: 

" (i) How has the ORP assisted your municipality? 

What we want to find out with this question is how th*. 
ORP has addressed your conception of regional issues such 
as population and employment distribution, transportation, 
servicing, etc. If it has not assisted in addressing thes 
matters what value has it been to your municipality? 

(ii) Has the action of the Province made an ORP more or less 
necessary? Or does the Provincial role mean that ORP 
should address different matters of a regional nature? 

(iii) Is there a need for a 'regional plan' of the lower main- 
land area (the area now contained in the ORP area) or 
should 'regional' planning be divided among the Regional 
Districts? 

As you know, since the dissolution of the Lower Mainland 
Regional Planning Board in 1969 there has been no body 
responsible for lower mainland planning (except the minor 
advisory role of the Review Panel) . We want to discover 
the nature and extent of inter-District - regional - 
issues, if any, that would lead us to comment on what 
kind of an ORP there should be or, whether a series of 
District plans (combined with Provincial controls) would 
be adequate. 

(iv) How should a new ORP (as defined by your response to 

earlier questions) relate to the local planning system? 

We are of the opinion that in order to answer the question 
what kind of ORP is wanted, it is necessary to identify 
not only the role of the province and inter-district re- 
lations but also to clearly set out the extent and nature 
of the planning function of the local municipalities. In 
doing so we hope some consensus might be reached on where 
the main effort should be in revising the present ORP. 

(v) Are there other relevant matters we have not mentioned 
that you feel are important to the ORP review? " 

Mr. Jones stated that his purpose is to try to determine 
whether there is a need for a Plan that applies to the whole of 
the Lower Mainland or whether regional planning on a regional 
district basis is adequate. At the present time the legislative 
basis for regional planning is simplistic — the 1966 legislation 
states the Official Regional Plan shall consist of a Plan of land 
use and a highway plan. This is a simple approach to the complex 
area of regional planning. Mr. Jones advised that he is trying 
to determine the kind of planning mechanism that is needed. He 
noted that his terms of reference are to review the Official 
Regional Plan, not the Livable Region Plan. 


cont ' d 
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Review of the Official Regional Plan 
for the Lower Mainland of B.C. (cont'd) 

In discussion the Council members noted their concerns: 

Not much new is going to happen in the Official Regional 
Plan Review however it should be supported fully as 
municipalities should look at the overview of everything 
that is happening. 

Municipal objectives are overruled in Victoria - it is 
pointless to pretend that you can do regional planning 
if the controls are somewhere else. 

Some assumptions of the Livable Region Plan do not stand 
up i.e., population and job targets - there is a serious 
failure in the LRP to recognize the core city - cannot see 
anything in the LRP that is going to assist Vancouver in 
its present problem?. 

The most important statement is, "The role of the Provin- 
cial Government in regional planning requires clarification 
in respect to the many Provincial programmes which relate 
to development and management of growth." Provincial Govern- 
ment decisions have drastic effects on the ORP . important 
gaps are transportation and the Town Centre Concept. It 
is necessary to get the effects of Provincial Government 
programmes and resources. To have a regional plan that 
does not include regional town centres and transportation 
is useless. 

In answer to question (i) most members of Council felt 
the ORP had not assisted a great deal - the major impact 
has been through the LRP . 

Question (iv) is the key frustration. In Vancouver, after 
years of working with various actors on a concept for the 
Burrard inlet Waterfront, including new zoning designation, 
the GVRD will not designate the area as Urban rather than 
Industrial . 

There is an innuendo that the ORP is not needed because 
some of its functions have been taken over by other con- 
trols - if you do not retain the ORP function for Regional 
Districts the Provincial Government may take over all of 
the functions - we have to retain the ORP. 

A Regional Plan will not succeed unless downtown Vancouver 
is a success. Vancouver has to encourage industry and 
keep jobs in the City. 

There are conflicts between what may be socially desirable 
objectives for a region and the inflexibility of the ORP. 

- At the moment there are a number of reviews: 

1) The Planning Department is reviewing the local area 
planning procedure and the downtown zoning. 

2) The Vancouver City Planning Commission is reviewing 
the City Plan and policies for Vancouver. 
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Review of the Official Regional Plan 
for the Lower Mainland of B.C. (cont'd) 

3) The LRP is coming up for review in December. 

4) The Provincial Government has set up a Task Force 
to review the role of Regional Districts. 

What happens to all these reviews? It is important that 
the various levels and Plans be co-ordinated much better 
than they are now. 

Mr. W. Curtis, City Engineer, stated that there should be 
an analysis made from the City's point of view with respect to 
the relationship between the Official Regional Plan and the 
Livable Region Plan. The Mayor directed the Director of Planning 
to prepare such a report. 

Mr. Jones summarized the comments of the council as follows: 

a) Yes, an Official Regional Plan is needed. It should have 
inter-district application, therefore some form of poli- 
tical control on an inter-district basis. 

b) The Plan should address itself to all major regional 
issues i.e., land use, transportation, servicing, popu- 
lation, employment distribution, etc. 

c) The Plan should be integrated with other current reviews 
i.e.. City Plan and the Regional District Review. 

d) Provincial interest in the area should be articulated 
in the Official Regional Plan. 


The Mayor indicated that there was consensus to sit down with 
the Provincial officials in order to discuss clarification of the 
role of the Provincial Government in regional planning in the 
Lower Fraser Valley in respect to the many Provincial programmes 
which relate to development and management of growth, as well as 
ways and means, transportation planning can become part of the 
whole process. He advised that arrangements would be made to 
carry out these discussions. 


The Special Council Meeting adjourned at 12:35 p.m. 


The foregoing are Minutes of tl}^ Special Council meeting 
of November 8, 1977, adopted oii November 22, 1977. 
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CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 


A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, November 8, 1977, in the Council Chamber, 
coinmencing at 2:00 p.m. 

PRESENT; Mayor Volrich 

Aldermen Bellamy, Brown, Ford, Gerard, 
Gibson, Harcourt, Kennedy, 
Marzari, Puil and Rankin. 

CLERK TO THE COUNCIL: D.H. Little 


PRAYER 

The proceedings in the Council Chamber were opened with 
prayer, offered by the Civic Chaplain, The Reverend Allon 
Hornby of the Broadway Pentecostal Tabernacle, Vancouver. 


'IN CAMERA' MEETING 

The Council was advised that there were no matters to 
be considered 'In Camera' this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Bellamy 
SECONDED by Aid. Ford 

THAT the minutes of the Regular Council Meeting of November 
1, 1977, including the 'In Camera' portion, be adopted. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Ford 
SECONDED by Aid. Gerard 

THAT this Council recess and reconvene later this day, 
following the Special Council (Public Hearing) . 

- CARRIED UNANIMOUSLY 


The Regular Council reconvened at approximately 3.25 p.m 
with the same Members present. 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Ford 
SECONDED by Aid. Gerard 

THAT this Council resolve itself into Committee of the 
Whole, Mayor Volrich in the Chair. 

- CARRIED UNANIMOUSLY 


DELEGATIONS 

1. Extension of Operating Hours - 
Princeton Hotel Pub 


Council, on October 18, 1977 deferred consideration of a 

report, dated September 29, 1977, from the Community Services 

Committee regarding extending the operating hours of the Princeton 

Hotel Pub, pending the hearing of a delegation. 


Cont'd 
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DELEGATIONS (Cont'd) 

Extension of Operating Hours 
Princeton Hotel Pub (Cont'd ) 

Mr. L. Valente, representing the B.C. Hotels Association 
addressed the Council, speaking in support of having the 
opening hours of the Pub portion, the same as those of the 
Beer-parlour. Mr. Valente requested that Council provide 
this new concept of service for the benefit of customers. 

Mr. James Morrison, representing the Hotel, Restaurant 
and Culinary Employees and Bartenders Union, Local 40, also 
addressed Council and filed a brief supporting the fourteen- 
hour license provisions as presently in effect for City hotels. 

Alderman Rankin reminded Council that his committee 
is requesting a meeting with the Liquor Control and Licensing 
Branch of the Provincial Goverment to discuss various aspects 
of the Liquor Control Act. 

MOVED by Aid. Puil 

THAT approval be granted to the Princeton Hotel to keep 
the Pub portion open until 11.30 p.m., subject to the approval 
of the Liquor Control and Licensing Branch of the Provincial 
Government . 

- (deferred) 

MOVED by Aid. Gibson 

THAT this whole matter be deferred until officials from the 
Liquor Control and Licensing Branch of the Provincial Government 
appear before the Community Services Committee as requested. 

- CARRIED 

(Aid. Bellamy, Harcourt, Kennedy, Puil and the Mayor opposed) 


At this point in the proceedings 
a short recess was observed. 


2. Proposed Rezonings to CD-I 
Along Kingsway 

Council, on November 1, 1977, deferred consideration of 
a report, dated October 20, 1977, from the Planning and 
Development Committee, pending the hearing of a delegation on 
the proposed rezoning to CD-I along Kingsway. 

Mr. Michael Katz, Architect, addressed the Council 
regarding three townhouse development proposals in the area, 
with which he is involved. Mr. Katz had no objection to 
the proposed study, but saw no reason for the developments- to 
be held up pending such a study, and, in fact, suggested that 
the developments may not proceed should a hold be placed on 
his applications. 

The Director of Planning spoke in explanation of the 
Standing Committee's report, pointing out the impact that the 
redevelopment could have along Kingsway. 

On a question raised, the Director of Planning advised 
he would submit a report on the status of the proposed motel 
redevelopment which was referred to in Appendix B of the 
Standing Committee's report. 


Cont'd 
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Proposed Rezonings to CD-I 
Along Kingsway (Cont'd) 

MOVED by Aid. Harcourt 

THAT the following recommendations of the Planning and 
Development Committee be approved : 

a) That the Director of Planning in co-operation with 
the City Engineer prepare a report on various options 
for a study with respect to the effects of changes in 
land use, traffic, transit, etc. on the area along 
Kingsway from Boundary Road to Rupert Street. 

b) That the Director of Planning place a hold on the 
processing of the rezoning applications indicated 
on the map submitted, until such time as the report 
from the Director of Planning and City Engineer 

is received. 

- CARRIED 

(Aid. Bellamy opposed) 

3 . Shopping Hours During December 

The Council considered a report of the Finance and Admin- 
istration Committee dated October 27, 1977, regarding shopping 
hours during December. 

On October 4, 1977, when considering a request from the 
T. Eaton Company for a by-law amendment to permit shops to 
remain open until 9.00 p.m. from December 1st to December 24th, 
Council passed a motion which, in effect, denied the request. 
Subsequently, the Company had requested the Finance and 
Administration Committee to give further consideration to the 
matter. The Committee referred the request to Council and 
directed that arrangements be made to hear all relevant 
delegations . 

Delegations were heard this day, as follows: 


FOR: 

Mr. Ed. Martin, Director, 
Downtown Business Association 
& President, Granville Mall 
Association. 
(Brief Filed) 

Mr. Alf Worthing ton - 
Main Street Merchants. 

Mr. Cherneski - Project Director 
& General Manager - Vancouver 
Centre . 

Mrs. Pauline Armstrong - 
Pacific Centre Merchants. 
(Brief Filed) 

Mr. Hudson, The T. Eaton 
Company . 


AGAINST: 

Joan Wallace, Manager, 
Retail Merchants Association 
of Canada - B.C. Division, 
(Brief Filed) 

Mr. Douglas Jung - Solicitor 
for B.C. Lower Mainland Grocers 
Association. 
(Brief Filed) 

Mr. Art. Smolensky, 
West Broadway Merchants. 

Mr. F. Hill - Kerrisdale 
Merchants Association 
(Brief Filed) 

Mrs. Janet Anderson - 
University Way Merchants. 
(Petition Filed) 


Letters were circulated to Council from: 
Harbour Centre Merchants Association - FOR 
Pacific Centre Merchants Association - FOR 
Dunbar Business Association - AGAINST 

Hastings Chamber of Commerce - AGAINST 

Mr. W. D. Clarke - AGAINST Cont'd. 
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DELEGATIONS (Cont'd) 
3. Shopping Hours during December (Cont'd) 


MOVED by Aid. Rankin 

THAT the request of the T. Eaton Company to extend store 
opening hours to 9.00 p.m. from December 1st, to and including 
December 24th, excluding Sundays, be not approved. 

- CARRIED 

(Aid. Puil opposed) 


COMMUNICATIONS OR PETITIONS 

1. Locarno - Blocks 13 0/129 

The Council noted a letter, dated October 27, 1977, from 
the Board of Parks & Recreation, regarding city -owned land in 
Block 13 in the Locarno area. The Park Board is requesting 
Council to defer action on Block 130 until the Board meets with 
Council to further discuss the matter. 

MOVED by Aid. Harcourt 

THAT the letter dated October 27, 1977, from the Board of 
Parks & Recreation be received, and a meeting be arranged with 
the Board as soon as possible. 

- CARRIED UNANIMOUSLY 


2. Block 80, D.L. 541. - 

King George High School 

The Council noted the following letter dated November 1, 
1977, addressed to the City Manager, from Campney & Murphy, 
acting for the Vancouver School Board, in connection with the 
designation of the King George High School building and lands: 

" We refer to the recent telephone conversation between 
you and the writer in which we advised that we were acting 
for the Vancouver School Board in connection with the above 
matter. 

As we informed you, the Board and Hydro have 
negotiated the sale of Block 80 for $6.4 million payable 
together with agreed interest over a five year period. 

Hydro takes the position that the sale was subject 
to the issuance of a permit from the City to demolish the 
buildings on Block 80 and since a permit may not be issued 
because of the potential heritage designation there is no 
agreement between the parties. The School Board maintains 
that the terms of the sale were agreed upon without any such 
restriction and that Hydro should proceed with the transaction. 

We have now received a copy of the proposed By-Law 
designating the King George High School building and the 
surrounding lands contained in Block 80 as a municipal 
heritage site. Hydro has agreed that except for the heritage 
designation issue which presently precludes the issuance of 
the demolition permit, it was and is ready, willing and able to 
complete the sale in the terms agreed upon by the parties. 
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COMMUNICATIONS OR PETITIONS (Cont'd) 


Block 80, D.L. 541, 

King George High School (Cont'd) 

Clearly, the proposed designation has put the sale of 
Block 80 in jeopardy and the School Boeurd has no alternative 
but to pursue its remedies either against the Hydro under 
the sale agreement or the City under the Heritage Conservation 
Act in the event that the By-Law is passed. In the event 
that the Board elects not to continue its claim against Hydro 
or if it is unsuccessful in such claim, the Board must 
ultimately look to the City for compensation in the sum 
of $6.4 million together with interest accruing from 
9 September 19 77. 

We should be obliged if you would be good enough to 
distribute this letter to the Mayor and members of the Council 
in order that they will be aware of the School Board's 
position. " 


MOVED by Aid. Rankin 

THAT the foregoing letter from Campney & Murphey, Counsel 
for the Vancouver School Board, be received. 

- CARRIED UNANIMOUSLY 


3 . Ferguson Point Tea House - Lease 

Under date of November 1, 1977, the Board of Parks and 
Recreation submitted the following excerpt from its minutes 
of October 11, 1977, regarding the Ferguson Point Tea House Lease 

"RESOLVED: 

The the Board's resolution of June 13, 1977, 
accepting Mr. Brent L. Davies' offer for renovation 
and lease of the Ferguson Point Tea House be amended 
so that the lease is drawn in the name of the B.D. 
Tea House Investments Ltd., with a clause that provides 
for termination of the lease in the event that Mr. 
Brent Davies ceases to conduct active management and 
operation of the Ferguson Point Tea House, and with a 
further clause whereby Mr. Brent Davies guarantees all 
the covenants of the corporation contained in the lease, 
and the Director of Legal Services be so advised. 

- Carried" 


The Board requested that Council approve the foregoing 
amendment and instruct the Director of Legal Services to take 
all necessary action. 

MOVED by Aid. Rankin 

THAT the Park Board's request be granted and the Director 
of Legal Services take all necessary action. 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S & OTHER REPORTS 


A. IIANAGER'S GENERAL REPORT 
NOVEI-IBER 4, 1977 


Works & Utility Matters 
(November 4, 19 77) 


The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Road Closure - S/E Corner 12th Avenue and 

St. Catherines Street 
CI. 2: Tender - Supply and Delivery of 4", 6", 8" 

and 12" Ductile Iron Pipe 
CI. 3: Tender - Supply and Delivery of Mineral Aggregate 


Clauses 1, 2 & 3 

MOVED by Aid. Harcourt 

THAT the recommendations of the City Manager, as contained 
in clauses 1, 2 and 3 of this report, be approved. 

- CARRIED UNANIMOUSLY 


Building & Planning Matters 
(November 4, 1977) 


The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Champlain Heights Enclave 16 

CI. 2: Strata Title Application - Conversion 

1628 Stephens Street 
CI. 3: Federal Building - Block 56 

Clauses 1 & 2 

MOVED by Aid. Bellamy 

THAT the recommendations of the City Manager, as contained 
in clauses 1 and 2 of this report, be approved. 

Federal Building - Block 56 
(Clause 3) 


MOVED by Aid. Brown 

THAT this clause be received for information and the Minister 
of Public Works or his representative be also consulted to ensure 
the development is consistent with the wishes of the City. 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 


Finance Matters 
(November 4, 1977) 

The Council considered this report which contains two 
clauses identified as follows: 

Cl. 1: Request for Grant Equal to Property Taxes 
British Columbia Cancer Foundation 

Cl. 2: Community Facilities, Phase II, Area 6, 
False Creek 


Request for Grant Equal to 
Property Taxes - British 
Columbia Cancer Foundation 
(Clause 1) 


MOVED by Aid. Harcourt 

THAT this clause be referred to the Finance and Administration 
Committee for consideration, and the B.C. Cancer Foundation be 
invited to appear before the Committee as a delegation. 

- CARRIED UNANIMOUSLY 

Community Facilities, 

Phase II, Area 6, False Creek 

(Clause 2) 


MOVED by Aid. Harcourt 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 


Property Matters 
(November 4, 1977) 

The Council considered this report which contains two 
clauses identified as follows: 

Cl. 1: License for a Sewer Line - E/S Hudson Street 

75th to 76th Avenues 
Cl. 2: Demolition - 745 West 7th Avenue 


Clauses 1 & 2 

MOVED by Aid. Bellamy 

THAT the recommendations of the City Manager, as contained 
in this clauses 1 and 2 of this report, be approved. 
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- CARRIED UNANIMOUSLY 
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DELEGATIONS AND UNFINISHED BUSINESS (cont'd ) 

2. Transient Youth: 

Accommodation and Unemployment 

The President of the United Community Services and the Rev. 
R. Burrows of the Vancouver-Burrard Presbytery of the United 
Church of Canada spoke on behalf of submissions presented by the 
following in connection with transient youth: accommodation and 
unemployment : 

United Church of Canada, Vancouver-Burrard Presbytery 
United Community Services 

Co-ordinating Committee of Hostel and other 
services for Transient Youth 

In particular. Rev. Burrows requested the Council arrange 
for leadership to he given to private agencies and services 
endeavouring to respond to the problem of unemployed, single 
homeless young people. Further that, through an agency or group 
of agencies, arrangements be made for per diem room and board 
allowance for such young people who can be accommodated in 
suitable private homes. He advised the age group generally is 
from 19 through 23. 

A letter was noted from the Crisis Intervention and Suicide 
Prevention Centre endorsing the letter from the Co-ordinating 
Committee of Hostel and other services for Transient Youth. 

MOVED by Aid. Wilson, 

THAT the Board of Administration be requested to seek from 
the Provincial authorities in Victoria a per diem allowance for 
single unemployed persons, such money to be paid by the City 
to persons providing board and room in their private homes to 
such unemployed persons. 

- CARRIED 

MOVED by Aid. Calder, 

THAT the Director of Social Planning/Community Development 
take the leadership role to coordinate services and agencies 
available in providing assistance for single unemployed and 
homeless young people. 

- CARRIED 


PRESENTATION: Freedom of the City 
Reginald Atherton 


On December 16, 1969, the City Council bestowed the honour 
of 'Freedom of the City' on Mr. Reginald Atherton, a former 
Alderman and School Trustee of the City of Vancouver. 

Special recognition of this honour was given at the 
November 17th Council meeting when His Worship the Mayor presented 
Mr. Atherton with a framed, illuminated scroll, together with a 
special medallion and a suitably inscribed parking permit. 
Mrs. Atherton was honoured and presented with a corsage by 
Alderman Linnell . 

Following remarks of acceptance by Mr. Atherton, the Council 
recessed and a tea reception followed at approximately 3:45 p.m. 


The Council reconvened in the Council Chamber at 4:10 p.m., 
with the same members present. 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

B. Granville Island Redevelopment Plan 

Council on October 18, 1977, when considering a report 
of the Standing Committee on Planning and Development on the 
Granville Island Redevelopment Plan dated October 6, 1977, and 
a letter dated October 14, 1977, from the Granville Island Trust 
resolved: 

"THAT recommendations B, C, D, E and F of the Committee 
contained in this report be deferred pending a review 
and report by the Director of Planning on the letter 
received this day from the Granville Island Trustees." 

The City Manager, in a report dated October 31, 1977, 
submitted a report of the Director of Planning which addressed 
itself to the full set of recommendations B, C, D, E and F. In 
the report, each recommendation was reviewed with the Granville 
Island Trust's suggestions and staff's comments on the suggestions. 
The report contained a number of recommendations which Council 
dealt with as follows: 

Recommendation B(i) 

MOVED by Aid. Harcourt, 

THAT the Granville Island Trust specify the approximate 
location of a large single open space (i.e. park) with a 
dimension and size acceptable to the City Council, in consultation 
with the Park Board, prior to the approval of the Granville 
Island Redevelopment Plan. 

- CARRIED UNANIMOUSLY 

Recommendation B(ii) 

MOVED by Aid. Puil, 

THAT the Granville Island Trust undertake to make those 
portions of their economic analysis that could be of direct 
interest to the public available, and if necessary to undertake 
additional economic studies to determine the amount of commercial 
space that can be absorbed on Granville Island without disrupting 
other commercial areas in the City. This report should be 
submitted for consideration by City Council. 

- CARRIED UNANIMOUSLY 

Recommendation B(iii) 

MOVED by Aid. Puil, 

THAT before the Granville Island Market is implemented, the 
City participate with the Granville Island Trust in a review and 
analysis of the Gastown Market with a view to determining the 
scale of Granville Island Market and the wisdom of separating 
the two markets. 

- CARRIED UNANIMOUSLY 

Recommendation B (iv) 

MOVED by Aid. Harcourt, 

THAT the Granville Island Trust demonstrate to the City 
that adequate access to the Island for private vehicles and 
pedestrians can be realized. Also that City and Granville Island 
representatives discuss with the relevant authorities opportunities 
for servicing the Island with public transit. 

- CARRIED UNANIMOUSLY 

Recommendation B (v) 

MOVED by Aid. Harcourt, 

THAT the Trust bring the Island Plan closer to City 
standards with respect to streets and pedestrian safety. 

- CARRIED UNANIMOUSLY 


cont'd. . . . 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Granville Island Redevelopment 
Plan (cont'd) 


Recommendation B(vi) 

MOVED by Aid. Brown, 

THAT the Granville Island Trust study in greater detail the 
parking needs on the Island and to relate it to acceptable 
volumes on the City street system, and to set a maximum number 
of parking spaces on the Island that will be compatible with 
the desired environment, and to adjust the number of parking 
spaces on the Island from time to time to respond to changing 
circiamstances . 

- CARRIED UNANIMOUSLY 

Recommendation B(vii) 

MOVED by Aid. Harcourt, 

THAT the Granville Island Trust bring the pools up to City 
standards and requirements, or delete them from the Plan. 

- CARRIED UNANIMOUSLY 

Recommendation B(viii) 

MOVED by Aid. Harcourt, 

THAT the Director of Planning and the Trust review the need 
for roof signs on Granville Island. 

- CARRIED UNANIMOUSLY 

Recommendation B(ix) 

MOVED by Aid. Harcourt, 

THAT this recommendation be deleted with the understanding 

that the Granville Island Trust is fully aware of the facts as 

stated in the report of the City Manager dated October 31, 1977. 

- CARRIED UNANIMOUSLY 

Recommendation C 

MOVED by Aid. Harcourt, 

THAT Council instruct staff to proceed with discussions with 
the Granville Island Trust with respect to the detailed recom- 
mendations . 

- CARRIED UNANIMOUSLY 

Recommendation D 

MOVED by Aid. Puil, 

THAT Council instruct the Director of Planning to co-ordinate 
discussions and to report back with regard to the results of the 
discussions. 

- CARRIED UNANIMOUSLY 

Recommendation E 

MOVED by Aid. Harcourt, 

THAT regardless of the planning and development procedure 
selected. Council approve the following detailed recommendations: 

(i) That the City and the Trust study procedures for cost- 
sharing and implementation of city street improvements 
necessitated by the Island development. 

(ii) That the City Engineer and Director of Finance review 
the informal voluntary arrangement and report to 
Council when appropriate with respect to taxation of 
Crown leases and provision of services to the Island 
by the City. 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Granville Island Redevelopment 
Plan (cont'd) 


Recommendation E (cont'd) 

(iii) That the Granville Island Trust enter into agreements 
satisfactory to the City Engineer and Director of 
Legal Services for City-owned utilities on Granville 
Island where required, and to provide assurances with 
respect to the adequacy of street lighting. 

- CARRIED UNANIMOUSLY 

Recommendation F 

MOVED by Aid. Har court, 

THAT the Standing Committee on Planning and Development and 
Council co-operate fully in public information me3tina(s) to be 
held by the Granville Island Trust. 

- CARRIED UNANIMOUSLY 


C. Vancouver Fire Boat - Notice 
of Termination of Services 

MOVED by Aid. Rankin, 

THAT the recommendations of the City Manager as contained 
in his report dated November 8, 1977, be approved. 

- CARRIED UNANIMOUSLY 


I. Report of Standing Committee 
on Community Services , 
October 27, 1977 


The Council considered this report which contains seven 
clauses identified as follows: 

Liquor Permit Application - 59 5 Hornby Street 
Downtown Eastside Community Association - 
Loan Underwriting Request 

Dog Carcasses from Veterinary Establishments 
Smilin' Buddha Cabaret, 109 East Hastings Street 
Application for Neighbourhood Pub - False Creek Area 
Change of License Classification - Starvin' Marvin's 
Restaurant, 195 West Broadway 

Condition of Two Premises in Downtown Eastside Area 
172 East Cordova & 309 Carrall 


CI. 

1: 

CI. 

2: 

CI. 

3: 

CI. 

4: 

CI. 

5: 

CI. 

6: 

CI. 

7: 


Clauses 1 to 7 inclusive 

MOVED by Aid. Rankin, 

THAT the recommendations of the Committee contained in 
Clauses 1, 2, 3, 4, 5, 6 and 7 be approved. 

- CARRIED UNANIMOUSLY 

(Alderman Brown was opposed to Clause 3) 
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II. Report of Standing Committee 
on Finance & Administration, 
October 27, 1977 

The Council considered this report which contains two 
clauses identified as follows: 

CI. 1: Shopping Hours During December 1977 
CI. 2: New Play Centre - Grant Equal to Rental 
of Playhouse 

Shopping Hours During 
December, 1977 (Clause 1) 

For Council action on this Clause, see page 3. 

New Play Centre - Grant Equal to 
Rental of Playhouse (Clause 2) 

MOVED by Aid. Brown, 

THAT the recommendation of the Committee contained in this 
Clause be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 


III. Joint Report of Standing Committees 
on Planning & Development and 
Transportation, November 3, 1977 

Harbour Park 
(Clause 1) 

MOVED by Aid. Bellamy, 

THAT consideration of this Clause be deferred pending receipt 
by Council of staff comments on the economic study by Urbanics 
Consultants Ltd. , dated November, 19 77. 

- CARRIED UNANIMOUSLY 


IV. Part Report of Council 
Committee on the Arts, 
November 2, 19 77 


Overall Civic Festivals and Provincial 
Bi-Centennial Program (Clause 1) 


MOVED by Aid. Brown, 

THAT the recommendations of the Committee contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 


V. Report of Vancouver 

City Planning Commission, 
November 3, 197 7 


Progress Report - May to 
October, 1977 


MOVED by Aid. .Kennedy, 

THAT this report be received for information. 

- CARRIED UNANIMOUSLY 
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Space for Long Term 
Care Program 


The Medical Health Officer advised that when discussions 
were held with the Minister of Health on funding of space for 
this Program, the Minister indicated that funding would be 
available for $200,000.00 in leasehold improvements. It was 
Dr. Bonham's understanding that this funding had also been 
approved by the Treasury Board and Council. 

The Medical Health Officer has now been advised that the 
staff of the Treasury Board is only willing to approve funding 
for 10,000 square feet of space instead of the 18,000 square 
feet required to operate this Program in conjunction with 
related services. 

Dr. Bonham requested guidance from Council on whether he 
should proceed on the basis of a restricted program or whether 
Council wished to persist in its efforts to obtain the amount 
of space required to adequately operate this Program. 

MOVED by Aid. Rankin, 

THAT the Council, in support of the Medical Health Officer, 
reaffirm its understanding that funding will be made available 
to make possible the utilization of some 18,000 square feet of 
space at 828 West 8th Avenue, for the Provincial Government's 
Long Term Care Program, and the Mayor be requested to communicate 
this information to the appropriate Provincial authorities 
forthwith urging an early favourable decision. 

- CARRIED UNANIMOUSLY 


(During discussion of the foregoing. Alderman Kennedy 
left the meeting) . 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Harcourt, 

THAT the Committee. of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Rankin, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


BY-LAWS 


1. BY-LAW TO AMEND BY-LAW NO. 4531, 
BEING THE REFUSE BY-LAW 


MOVED by Aid. Brown, 
SECONDED by Aid. Puil, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments , it was 

MOVED by Aid. Brown, 
SECONDED by Aid. Puil, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 


- CARRIED UNANIMOUSLY 
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MOTIONS 


A. Closing, Stopping Up, Conveying to 
Abutting Owner & Consolidation 
(N/S 19th Avenue, East of Sophia) 

MOVED by Aid. Gerard, 
SECONDED by Aid. Ford, 
THAT WHEREAS 

(1) The City of Vancouver is the owner of all the streets 
and lanes lying within the limits of the City of 
Vancouver; 

(2) The South 7 feet of Lot 11, Block 71, District Lot 
301, Plan 5112 was established for road under filing 
40698; 

(3) The said South 7 feet is no longer required for road; 

(4) The abutting owner wishes to acquire the said 7 feet; 

THEREFORE BE IT RESOLVED THAT the South 7 feet of Lot 11, 
Block 71, District Lot 301, Plan 5112, now road, be closed, 
stopped up and conveyed to the abutting owner and consolidated 
with the balance of said Lot 11 to form one parcel. 

- CARRIED UNANIMOUSLY 


B. Closing, Stopping Up, Conveying to 
Abutting Owner & Consolidation 
(Laurel between 10th and 12th Avenues) 

MOVED by Aid. Gerard, 
SECONDED by Aid. Ford, 
THAT WHEREAS 

(1) The City of Vancouver is the owner of all the streets 
and lanes lying within the limits of the City of 
Vancouver; 

(2) The Greater Vancouver Regional Hospital District wish 
to extend the facilities of the Vancouver General 
Hospital; 

(3) The extension will occupy the portion of Laurel Street 
between 10th Avenue and 12th Avenue; 

THEREFORE BE IT RESOLVED THAT all that portion of road 
dedicated by the deposit of Plan 9 91 lying between the production 
easterly of the northerly and southerly limits of Lot 2, Block 376, 
District Lot 526, Plan 16793. The same as shown outlined red on 
plan prepared by G. Girardin, B.C.L.S., dated August 23, 1977, 
and marginally numbered LE 4 390 a print of which is attached 
hereto, be closed, stopped up and conveyed to the owner of 
abutting said Lot 2; and 

FURTHER BE IT RESOLVED THAT the road so closed be consolidated 
with said Lot 2. 

- CARRIED UNANIMOUSLY 
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MOTIONS (cont'd) 
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C. Allocation of Land for Road Purposes 
(Lot 'A', Block 467, D.L. 526, Plan 

3557) 


MOVED by Aid. Gerard, 
SECONDED by Aid. Ford, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for road purposes, the following described lands: 

All that portion of Lot "A", Block 467, District Lot 
526, Plan 3557 described as follows: 

Commencing at the southeasterly corner of said 
Lot "A"; 

Thence S 89° 58' W, 7 feet, following in the 
southerly limit of said Lot "A" ; 

Thence N 37° 52' 30" E, 11.40 feet, more or less, 
to intersection with the easterly limit of said 
Lot "A" , 9 feet northerly from the southeasterly 
corner of said Lot "A"; 

Thence South, 9 feet, following in the easterly 
limit of said Lot "A" to the point of commencement; 

The same as shown outlined red on plan prepared by G. Girardin, 
B.C.L.S., dated August 26, 1977, and marginally numbered 
LF 8383, a print of which is hereunto annexed; 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the saia lands for road purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
road purposes, and declared to form and constitute portions of 
road. 

- CARRIED UNANIMOUSLY 


ENQUIRIES AND OTHER MATTERS 

Community Grants Program 

Alderman Puil referred to a communication dated October 21, 
1977, from the Community Grants Officer of the Department of 
Human Resources explaining the policy on its Community Grants 
Program. He noted that to qualify for these grants. Societies 
must be able to demonstrate that: 

(a) they do not have available funds to implement the 
service without assistance; 

(b) that they have been unsuccessful in raising funds from 
other sources to meet the budget requirements. 

In addition, applicants must include the following in their 
applications : 

year end financial statement, preferably audited, which 
indicates the total financial position of the Society. 

other sources of funding from which the Society has attempted, 
is seeking or has already received, funding for the requested 
project. 

all anticipated costs of the project. 

Alderman Puil requested that the Director of Social Planning 
report to Council on the implications of the shortfall funding 
policy of the Department of Human Resources; this report to include 
a review of all projects in wh ich the City and the Province are 
particularly involved and which might be affected bv this 
funding policy. The Mayor so directed. 


The Council adjourned at approximately 6:15 p.m. 


The foregoing are Minutes of the RegialLar Council meeting 
of November 8, 1911 , adopted on Novifem^ier 22, 1977. 
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MANAGER'S REPORT, NOVEMBER 4, 


1977 


(WORKS: A-1 -1) 


WORKS AND UTILITY MATTERS 
CITY ENGINEER'S REPORT 


RE COMM ENDAT I ON 

1. The North 7 Feet of Each of Lots 1 and 2, Subdivision "A", Block 173, 
D.L. 264A, Plans 501 and 1771, S.E. Corner of 12th Avenue and 
St. Catherines Street - Road Closure 


The City Engineer reports as follows: 

"All of Lots 1 and 2 are owned by the City of Vancouver. When it was planned 
to widen 12th Avenue to 80 feet, the north 7 feet of each of Lots 1 and 2 were 
established as highway. Present planning is now to have 12th Avenue remain 
66 feet in width. The 7 feet should now be closed and added to the balance 
of Lots 1 and 2. This is the site used by the Kivan Girls and Boys Club. 

I recommend that the north 7 feet of each of Lots 1 and 2, Subdivision 'A'. 
Block 173, D.L. 264A, Plans 501 and 1771 be closed, stopped up and a new title 
to Lots 1 and 2 be applied for in the Land Registry Office. The new titles to 
show the said Lots 1 and 2 as whole lots." 

The City Manager RECOMMENDS that the foregoing recommendation 
of the City Engineer be approved. 


2. TENDER NO. 57-77-18 - SUPPLY & DELIVERY OF 4", 6", 8" & 12" 
DUCTILE IRON PIPE^ 


Tenders for the above were opened by the City Manager on October 11, 1977, 
and referred to the City Engineer and Purchasing Agent for report. The 
officials concerned report as follows:- 

"The working copy of the tabulation is on file in the Purchasing Agent's 
Office. 

Tenders for the supply of ductile iron water pipe were received from four 
firms. Two firms tendered according to specifications. The other two 
firms offered non-metallic pipes which are not acceptable alternatives. 

The City Engineer and Purchasing Agent recommend acceptance 
of the low bid meeting specifications from Stanton Pipes Ltd. 
for $491,280.00 including 7% Provincial S.S. Tax, funds to 
be provided from Central Stores Operating Account. " 

The City Manager RECOMMENDS that the foregoing recommendation 
of the City Engineer and Purchasing Agent be approved, subject 
to a contract satisfactory to the Director of Legal Services. 


* * * * * 
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3 . Tender 58-77-6 Supply and Delivery of Mineral Aggregate 


The City Engineer and Purchasing Agent submit the following report: 

"Tenders for the above were opened by the City Clerk for the City Manager on 
August 22, 1977 and referred to the City Engineer and Purchasing Agent for 
report. The officials concerned report as follows: 

The working copy of the tabulation is on file in the Purchasing Agent's Office. 
Prices shown in this report include all taxes and charges. 

This tender called for bids for the supply and delivery of thirteen types of 
mineral aggregate. Ten of the items were reported on and approved by Council 
on October 4, 1977. This report deals with the remaining three items which 
required further evaluation and testing: - 

Item 4 - The low bid submitted by C.R. Aggregates Ltd., has been withdrawn 
due to an inability to supply. The next low bid submitted by 
Construction Aggregates Ltd., is acceptable. 

Item 13 - The low bid submitted by Construction Aggregates Ltd., is acceptable 

Item 22 - The low bid submitted by Rivtow Straits Ltd., is acceptable. 

The City Engineer and Purchasing Agent recommend the award as 
follows: 


A. Construction Aggregates Ltd . 

Items 4 & 13 to be supplied, delivered and unloaded 
at Cambie Yard at an estimated cost of $101,950. 

B. Rivtow Straits Ltd . 

Item 22 to be supplied, delivered & unloaded at Cambie 
Yards at an estimated cost of $5,420." 


The City Manager RECOMMENDS that the recommendation of the City Engineer and 
Purchasing Agent be approved, subject to a contract satisfactory to the 
Director of Legal Services. 
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DELEGATIONS AND UNFINISHED BUSINESS (cont'd ) 

3. Georgia Viaduct Replacement: 
3 Vets Limited 


The Council further considered Board of Administration report 
dated October 30, 1970, in respect of 3 Vets Limited claim for 
full moving costs, in the amount of approximately $4,700, as a 
result of properties required for the Georgia Viaduct replacement. 
The details are set out in the Board of Administration report in 
which a compromise of $2,100 is suggested by the Georgia Viaduct 
Replacement Committee. 

Mr. W. Street, barrister, appeared on behalf of the company 
requesting the full moving costs be paid to the company. 

MOVED by Aid. Adams, 

THAT the sum of $2,100 be approved for payment to the 3 Vets 
Limited as a compromise in settlement of this claim. 

- CARRIED 

MOVED by Aid. Wilson, in amendment, 

THAT the figure $2,100 be deleted and replaced by the 
figure $4,200. 

- LOST 

(The main motion was put and carried) 


3. Columbia-Quebec Connector: 
Construction and Matters 
arising therefrom 


The Board of Administration, under date of October 30, 1970, 
submitted a report of the Corporation Counsel, City Engineer and 
Supervisor of Property and Insurance in respect of a brief 
submitted by Lawson, Lundell and Company on behalf of Deeks- 
Lafarge Limited, by letter dated September 18, 1970. The brief 
relates to a difference which has arisen between the City and 
the company in connection with the proposed Columbia-Quebec 
Connector to be constructed by the City at the easterly end of 
False Creek, and the resulting property and facilities adjustments 
required to be undertaken by Deeks-Laf arge Limited as a result 
of the development. Mr. R.J. Mair, Solicitor, appeared and 
dealt in detail with the company's brief. The report of the City 
Officials sot out in the Board of Administration report concludes 
as follows: 

"Other than as set out above, we do not feel that the facts 
of this situation give rise to any moral or legal justifi- 
cation for making any further concession or increasing the 
City's contribution beyond that set out in the 1961 agreement 

The question of the sale of Lot "D" to Deeks for the sum of 
$88,430 is submitted to Council for consideration, however, 
if Council is prepared to agree to such a sale, we would 
recommend that it be conditional upon Deeks completing the 
conveyer system by October 1, 1971. 

We further recommend that the City re-affirm its original 
decision and direct that all contributions by the City be 
in accord with the existing contract between the parties." 


cent 'd . 


Manager's Report, November 4, 1977 


(BUILDING: A-4 - 1) 


BUILDING AND PLANNING MATTERS 

RECOMMENDATION ; 

1. Champlain Heights Enclave 16 


llie Project Manager reports as follows: 

"June 14th 1977, Vancouver City Council accepted a bid from 
Comiunity Builders to lease Enclave 16/Chanplain Heists. 

This offer was subject to preparation of a leaise and processing 
of a development permit within 120 days of the acceptance of the 
offer. August 23rd 1977, at the request of the developer and on 
the reocramendation of the Project Manager, a 30 day extension 
was granted. The deadline is new November 10th 1977. 

A draft lease has been prepared and was sent to Cotinunity Builders 
to review July 1977. Ihe site plans and unit layouts have been 
reviewed and a De-.elopment Permit has been approved subject to 
Coimunity Builders making certain modifications to their plans. 

September 28th 1977, Cotinunity Builders requested consideration to 
svibdivide the parcel, to vary the payment schediiLe, and to alter 
sane of the terms and conditions contained in the original lease 
specifications. (Ccpy of their letter is attached) . 

Ihis request was reviewed by the Project Manager and staff in the 
Law Department and the Finance Departtrent. On October 24th 1977 
a letter was sent to Cctntnunity Builders outlining revised terms 
arid conditions vMch the Project Manager stated he would be 
pr^iared to recarmend Council accept (Copy of letter is attached) . 

Ccmnunity Builders have new responded to this letter and agreed with 
the tenns and conditions with only one exception. Ihey are sxiggesting 
that the first payment of rent on the second parcel be $50,000 
rather than $62,250 as proposed by the Project Manager. Ihis 
alteration has been discussed with the Finance Department and they 
concur with the change. 

In view of the procedures involved with subdividing this parcel of 
land and drawing two leases instead of one, a further extension of 
time is required. Both the developer and the Project Manager agree 
that an extension to January 20th 1978 should provide sufficient 
time for this process. In the event the lease, development pernnit 
and subdivision are concluded before that date, the sale would be 
ocnpleted earlier. 

Ih^ Project Manager KEXXMIENDS: 

A. THAT Council approve the revised terms and 

' conditions of the lease as outlined in the attached 
letter from CCttmunity Builders dated ^k^vQn±)er 1st. 1977. 

B. THAT Council grant authority to subdivide 
Enclave 16 (Lot 13, Block A, District Lot 335, 
Plan 16639) into two roughly equal halves. 

C. IHAT Council grant a further extension to 
January 20th 1978 in order to ccnplete this 
sale. " 

The City Manager RECOMMENDS approval of the foregoing recommendations 
of the Project Manager. 


Manager's Report, November 4, 1977 


(BUILDING: A-4 


2. Strata Title Application - Conversion 
1628 Stephens Street 


The Director of Planning reports as follows: 

'An application has been received from Edward Ratsoy, Architect, 
owner of a two-storey ,wi th basement, wood frame duplex at 1628 
Stephens Street - Lot 'D' of 4, Block 3, D.L. 192, Plan 4455 - 
to convert this building from rental to Strata Title ownership. 

Since March 1976, this building has been remodelled under the 
necessary building permits. The site is 32.51' x 87.7' and 
•:oned (RT-2) Two-Family Dwelling District. (See Appendix 'A' 
md 'B' for site plan and elevations). 

The applicant has submitted the following information: 

(1) Strata Plan 

(2) Letter from applicant, advising that previous tenants 
were given written notice to vacate on February 28, 1976 
and the building has been vacant since the middle of 
April 1976 due to renovations (See Appendix 'C'). 

(3) Declaration of Building Quality from Herbert Challier, 
Architect (See Appendix 'D'). 

Further to the condition of the building, the Director of Permits and Licences 
reports as follows: 

'Inspections have been carried out at the above location to 
determine whether the building complies with all of the 
relevant by-laws. 

The electrical and plumbing installations are in compliance 
with City of Vancouver By-Laws. Under the Building By-Law 
it will be necessary to complete all of the work required 
under Building Permit No. B84487. 

't should be noted that this building can only be approved 
/or two units, one on the main floor and one on the second 
floor, for Strata Title purposes. The existing unit in the 
basement is only approved until 1980 and therefore must be 
considered as part of the main floor unit.' 

Further to the occupancy of the building, the Director of Social Planning 
reports as follows: 

"The office of the Rentalsman did receive a Notice of 
Dispute from one of the tenants, Mr. Douglas Sawyer, in 
respect to a Notice of Termination given to him by the 
landlord - Mr, Edward Ratsoy. 

However, the former tenant subsequently withdrew his 
Notice of Dispute and terminated his tenancy on April 
1, 1976. No additional complaints were received at 
the Office of the Rentalsman since that time. 

The Social Planning Department endorses the recommendation to approve this 
conversion as the building does not contain any tenants and there appears to 
be no evidence at this time to indicate previous tenants were not given proper 
no'!""""" to vacate the premises." 


commended in the report from the Director of Permits and Licences, 

ain floor suite and the temporary basement suite are shown incorporated 

one strata lot, on the submitted strata plans. 

fore, the Director of Planning with the concurrence of the Director of 
ts and Licences and the Director of Social Planning recommends that: 


Cont'd 


Manager's Report, November 4, 197 7 
Clause 2 Cont'd 


(BUILDING: A-4 - 


'This application be approved, thereby permitting the conversion 
of the premises at 1628 Stephens Street to Strata Title Ownership 
- (Two Strata Lots) - and the Approving Officer is hereby 
authorised to issue the required Certificate of Approval (Form #10), 
when all work required under Building Permit No. B84487 has been 
completed to the satisfaction of the City Building Inspector, and 
at no cost to the City. 

The City Manager RECOMMENDS that the recommendation of the Director of Planning 
be approved. 


INFORMATION : 

3 . Federal Building - Block 56 

The Director of Planning reports as follows: 

" On October 18, 1977 Council deferred consideration of a report from the 
City Manager concerning problems related to the interpretation given to 
previous agreements between the Ministry of Public Works, City Council 
and the G.V.R.D., concerning the amount of floor space which may be 
accommodated in the proposed new Federal office building. 

Council deferred consideration of the report at the request of the 
architects: 

'Prior to consideration of this clause, the Council was 
advised that the architect for the Federal Government 
project has requested that this clause be deferred for 
three weeks. ' 

A meeting was held on October 27, 1977 when the Mayor, City Manager 
and the Director of Planning met with the architects, Mr. A. Erickson 
and Mr. R. Nairne, to discuss the matter further. As a result of this 
meeting it was agreed: 

1. That the architects are seeking a building to accommodate 
650,000 square feet gross office accommodation plus bonuses 
for the provision of social, recreational and public amenities. 

2. Because the amount of bonusing can only be determined when a 
concept iias been developed, it was agreed that any further 
discussion regarding the total amount of floor space to be 
provided in the Federal development should be deferred until 

a design concept has been prepared. At this point it would be 
appropriate to report further to City Council." 

The City Manager recommends that Council receive this report for INFORMATION. 
(Copy of the previous report is attached.) 


FOR COUNCfL ACTIOr,' SEE PAGE{S) ...^S2. 
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MANAGER'S REPORT, NOVEMBER 4, 1977 (FINANCE: A7-1) 


FINANCE MATTERS 


CONSIDERATION 

1. Request for Grant Equal to Property Taxes 
British Columbia Cancer Foundation 


The Director of Finance reports as follows: 


"The British Columbia Cancer Foundation is requesting a civic 
grant in respect of 1977 property taxes on the Foundation's 
property at 601 West 10th Avenue. Their letters of request 
and substantiation are included as appendices "A" and "B". 

The 1977 property tax on this property is as follows: 

Vancouver City Taxes $13,565.60 

School District Taxes 12,403.25 

B.C. Assessment Authority Levy 340.27 

Hospital District Taxes 382.84 

Municipal Finance Authority Levy 5.35 
Greater Vancouver Regional District Levy 270.40 

Total Net Taxes $26,967.71 


This amount is net of water rates and local improvement charges of $157.82. 
These charges would ordinarily be payable if the property was eligible for 
exemption under Section 396-c(i) of the Charter. All taxes and charges for 
1977 in the total amount of $27,125.53 have been paid by the Foundation. 


An analysis of this grant request shows: 


The building has a total area of 120,000 square feet of which 
21,386 sq. ft. (17.8%) is used directly for cancer research 
and storage of the Foundation records; 15,400 sq. ft. (13%) 
is temporarily rented to a commercial organization and the 
remaining 83,214 sq. ft. (69.2%) is vacant. The Foundation 
states in their application the building was purchased for 
the purpose of renovating and altering it, and their plans 
to provide additional space for the Cancer Clinic and research 
laboratories should be finalized in the near future. 

The building, when renovations are completed might qualify for 
tax exemption but at present it does not because it is not 
wholly in use for charitable purposes due to the rental area 
and the large vacant area. 

The Foundation points out their only source of revenue is 
through donations and bequests, and funding for taxes must 
come from these 'donations from the public and private sector. 
City Council approved a grant equal to property taxes of 
$25,482 excluding local improvements and water charges in 1976 
but from 1973 to 1975 inclusive the Foundation paid full taxes 
without requesting tax relief. They also advise they will be 
pleased to appear before Council in support of this request." 

The Director of Finance submits the foregoing Grant request for CONSIDERATION. 
The City Manager submits the report of the Director of Finance for CONSIDERATION. 


cent 'd 
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MANAGER'S REPORT, NOVEMBER 4, 1977 
RECOMMENDAT ION 

2. Coitimunity Facilities, Phase II, 
Area 6, False Creek 


(FINANCE: A7-2) 


The following report has been received from the Director of Finance. 

"On September 13, 1977 City Council approved the following recommendation of the 
Standing Committee on Planning and Development contained in its report dated 
September 8, 1977, related to the provision of a centralized community facility 
of about 10,000 square feet: 

C. That the capital costs (estimated to be in the order of $650,000) 
be financed from Municipal Incentive Grants, Provincial Recreational 
Grants and from future Supplemental Capital Budgets, utilization of 
such capital costs to be the subject of a report from the Director 
of Finance. 

Council cannot establish appropriations for the 1978 Supplementary Capital Budget 
in 1977 but can certainly recommend to the 1978 Council that such an appropriation 
be made. 

Sufficient Municipal Incentive Grants have been received from the Federal and 
Provincial Governments to allow an appropriation of at least $200,000 from MIG 
generated other than in False Creek and Champlain Heights and these funds form 
a legitimate source for an item such as the Community Facility in False Creek. 

I therefore recxDinmend 

A. that $200,000 of presently received MIG generated other than in 
False Creek and Champlain Heights be appropriated for the above 
noted facility, 

B. that this Council recommend to the 1978 Council that an appropriation 
of $233,000 be included in the 1978 Supplementary Capital Budget for 
the above noted facility, 

C. that at the appropriate time a Community Recreation Facility Fund 
Grant of 1/3 of the $650,000 (being $217,000) be applied for." 

The City Manager RECOMMENDS approval of the above recommendations of the Director 
of Finance. 

FOR COUNCIL ACTiON SEE PA5E(S) ...^.63-— 



MANAGER'S REPORT, NOVEMBER 4 , 1977 . (PROPERTIES: A9-1) 


PROPERTY MATTERS 


RECOMMENDATION 

1. Licence for a Sewer Line East Side of Hudson Street. 
75th Avenue to 76th Avenue. 


The Supervisor of Properties reports as follows: 

"The City Engineer requested the Properties Office to commence 
negotiations to secure a twenty foot easement across Federal 
Property situated on Lot 3> Block 2 of Block Y, D.L. '^^Q. 

The Department of Transport has approved the proposed installation 
but they advise that it is not their policy to give registerable 
easements over Federal lands. They are, however, prepared to 
issue the City a licence subject to the following conditions: 

1. The City to pay the annual sum of $1.00 from July 1, 1977. 

2. The licence may be terminated by either party by giving 
six months notice. 

3. The licence agreement to be to the satisfaction of the 
City Engineer and the Director of Legal Services. 

It is recommended that the Mayor and the City Clerk be authorized 
to sign the licence agreement." 

The City Manager REi^OMMENDS that the foregoing recommendation of the 
Supervisor of Properties be approved. 

2 . Demolition - 745 West 7th Avenue 

The Supervisor of Properties reports as follows: 

"Lot 13, Block 298, District Lot 526, was acquired as of 
July 1, 197 5 from the Provincial Government as part of an 
exchange for a City-owned 10.2 acre site at Adanac and 
Cassiar Streets. 

On June 1, 1976, City Council, while considering the Fairview 
Slopes Policy Plan, approved a number of recommendations, including 
the following: 

'The City should develop City-owned 745 West 7th Avenue 
for social housing and sell City-owned 1178 and 1352 
West 6th Avenue and use the proceeds to purchase and 
develop other more suitable sites in Fairview for social 
housing . ' 

This property is comprised of a storey frame, single- 
family dwelling, erected in 1910, on a site 50' X 120', 
zoned FM-1. The dwelling contains six rooms and basement, 
four plumbing fixtures, and is heated by an oil conversion 
hot air furnace. 

The dwelling, at the time of acquisition, was in poor 
condition due to age and lack of maintenance. It was sub- 
sequently vacated and attempts to obtain tenants have been 
unsuccessful due to its location and condition. 


cont ' d 


MANAGER'S REPORT, NOVEMBER 4, 1977 


(PROPERTIES: A9-2) 


Clause No. 2 continued : 


It has recently been badly vandalized and is now in extremely 
poor condition. It is estimated that an outlay of approximately 
$23,000.00 would be required to rehabilitate this dwelling 
to minimum standards. 

Following inspection, the City Building Inspector 

has issued an order to demolish or board up the premises 

within five days. 

It is estimated that private developers could erect approximately 
six dwelling units on a site of this size under present zoning 
regulations. In view of the costs to rehabilitate to minimum 
standards, the present value of the site and its potential 
development for multiple units, it is considered prudent that 
the building be demolished and the site be made available for 
redevelopment in accordance with planning requirements. 

It is recommended that the Supervisor of Properties be authorized 
to demolish the dwelling on Lot 13, Block 298, District Lot 526, 
and that the disposition of the site be the subject of a further 
report to Council by the Director of Planning. " 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Properties be approved. 


FOR COUNCIL ACTiCN SEE PAG£(S) - 


MANAGER'S REPORT 


October 31, 1977 

TO: Vancouver City Council 

SUBJECT: Granville Island Redevelopment Plan 
CLASSIFICATION: RECOMMENDATION 

The Director of Planning reports as follows: 

"On October 18, 1977, Council adopted the following motion after noting a letter 
dated October 14, received from the Granville Island Trust: 

"THAT Recommendations B, C, D, E and F be deferred pending 
a review and report by the Director of Planning on the 
letter received this day from the Granville Island Trustees." 

This report addresses itself to the full set of recommendations: B, C, D, E, 
and F. Each recommendation is reviewed with the Granville Island Trust's 
suggestion and staff's comment on the suggestion. 

Recommendations, following the review, appear on page 4. 


REVIEW 

RecoiTimendation B(i ) 

"THAT the Granville Island Trust specify the approximate location of a large 
single open space (i.e. park) with a dimension and size acceptable to the City 
Council, in consultation with the Park Board, prior to the approval of the 
Granville Island Redevelopment Plan." 

S taff Comment: The Granville Island Trust concurs with this item. 

Discussion with Granville Island Trust is progressing 
with respect to the open space. 

Recommendation B(ii) 

"THAT the Granville Island Trust undertake a comprehensive economic study to 
determine the amount of commercial space that can be absorbed on Granville 
laland without disrupting other commercial areas in the City. This report 
should be submitted for consideration by City Council." 

G ranville Island Trust Suggestio n: This recommendation be deleted. The 

Trust stated that they have undertaken 
an economic study and had offered, on a 
confidential basis, to discuss their 
findings with the City. 

Ct.qff Cprn '.onl-. : Siiic^ the Granville Island Trust has stated that nn oconoi.iic 
ztuC.y been uru'crtnkcn, the infornation, except those 
parts which the Trust considers confidential, should be made 
available to the public and those who may be affected by the 
development and who may have cause for concern. 

From the City's point of view, it is a matter of concern that 
new commercial facilities do not unduly affect the other com- 
mercial areas around the City. It is not certain how far the 
economic study undertaken by the Trust covers this concern. 
If the information is found to be inadequate, then an 
additional study should be made. 

It is therefore recommended that this recommendation be amended 
to read: 

"THAT the Granville Island Trust undertake to make those 
portions of their economic analysis that could be of direct 
interest to the public available, and if necessary to under- 
take additional economic studies to determine the amount of 
commercial space that can te absorbed on Granville Island 
without disrupting other commercial areas in the City. This 
report should be submitted for consideration by City Council." 


Cont'd . . . 
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Recommendation B(iii ) 

"THAT before the Granville Island Market is implemented, the City participate 
with the Granville Island Trust in a review and analysis of the Gastown Market 
with a view to determining the scale of Granville Island Market and the wisdom 
of separating the two markets." 

Gra nville Island Trust Suggestion: This recommendation be deleted. The 

Trust pointed out that "the City was 
already party to a written agreement 
with the Federal Government to support 
a market on the Island.". 

Staff Comm ent: The intention to carry out a review and analysis of the 

Gastown Market is to assist decision-making in determining 
the appropriate scale of Granville Island Market. It is 
important that measures and precautions be taken to ensure 
the continuing viability of Gastown Market. 

The purpose is to ensure a viable city; while the agreement 
exists, this does not obviate the need to be intelligent about 
the future; therefore, this recommendation should not be 
Recommendation B(iv^^ ^^^'^ ^ action should be pursued immediately. 

"THAT the Granville Island Trust demonstrate to the City that adequate access 
to the Island for private vehicles and pedestrians can be realized. Also that 
City and Granville Island representatives discuss with the relevant authorities 
opportunities for servicing the Island with public transit." 

Staff Commen t: The Granville Island Trust concurs with this item. 
Recommendation B(v ) 

"THAT the Trust bring the Island plan closer to City standards with respect to 
streets and pedestrian safety." 

-GT-aniiile Island Trust Suggestion: Amend to read: "THAT the Trust bring the 

Island plan up to a reasonable standard 
with respect to streets and pedestrian 
safety.". 

Staff .Comment: The Trust has since withdrawn this suggestion and indicated 

that the original recommendation is acceptable, and that to 

meet Fire Department, etc. requirements the streets will come 

close to meetinp City standards. Therefore this recommendation 
will remain unchangeci. 

Recommendation B(vi ) 

"THAT the Granville Island Trust study in greater detail the parking needs on the 
Island and to relate it to acceptable volumes on the City street system, and to 
set the maximum number of parking spaces on the Island that will be compatible 
with the desired environment." 

G ranville Island Trust Sug g estion : The second paragraph of the recommendation 

be amended to read "and to adjust the 
number of parking spaces on the Island 
from time to time to respond to changing 
circumstances" . 

Sta ff Co mment: In order that the City can be reasonably assured with respect 
to the volumes of traffic on the surrounding streets outside 
Granville Island, it is necessary to establish some limits to 
parking provision on the Island. This would be in the interest 
of both the City and the Trust. There is no reason why the 
parking provision should not be reviewed from time to time. 

Therefore it is recommended the Trust's requested wording be 
added to the recommendation instead of replacing the second 
paragraph of the recommendation. 

Recommendations B(vii) and (viii) 

"THAT the Granville Island Trust bring the pools up to City standards and 
requirements, or to delete them from the Plan." 

"THAT the Director of Planning and the Trust review the need for roof signs 
on Granville Island." 

Staff Comment: The Granville Island Trust concurs with this item. 


Cont'd . 
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Recommendation B(ix ) 

"THAT the Granville Island Trust allow more time for the Building Permit 
approval process." 

Granville Island Trust Suggestion : This recommendation be deleted. 

Staff Comment : The purpose of this recommendation is to indicate to the 
Trust that renovation of the old buildings which were not 
designed for the proposed uses will take time, and normal process 
time may not be appropriate, especially in cases where the 
renovation involves interpretation of fire and safety 
regulations. The Granville Island Trust should recognize this fact. 

Provided this is understood by the Trust, this recommen- 
dation can be deleted. 


Recommendation C 

"THAT Council instruct staff to proceed with discussions with the Granville Island 
Trust with respect to the detailed recommendations." 

Staff Comment : No change is suggested to this recommendation. 


Recommendation D 

"THAT Council instruct the Director of Planning to co-ordinate discussions and 
to report back with regard to the results of the discussions." 

Granville Island Trust Suggestion : Substitute City Manager for Director of 

PI anning. 

The Trust suggested this change on the 
basis that the City Manager's office has 
been co-ordinating the discussions to date. 

Staff Comment : Both the City Manager and the Director of Planning believe this 
change would be inappropriate bearing in mind the nature of the 
matters to be discussed and reported on. 

Therefore the recommendation should remain unchanged. 


Recommendation E 

"THAT regardless of the planning and development procedure selected. Council 
approve the following detailed recommendations: 

(i) THAT the City and the Trust study procedures for cost-sharing and 
implementation of city street improvements necessitated by the 
Island development. 

(ii) THAT the City Engineer and Director of Finance review the informal 
voluntary arrangement and report to Council when appropriate with 
respect to taxation of Crown leases and provision of services to the 
Island by the City. 

(ii) THAT the Granville Island Trust enter into agreements satisfactory 
to the City Engineer and Director of Legal Services for City-owned 
utilities on Granville Island where required, and to provide assurances 
with respect to the adequacy of street lighting." 

Staff Comment: The Granville Island Trust concurs with these items. 


Cont'd 


Regular Council, Novembei' 17, 1970 

DELEGATIONS AND UNFINISHED BUSINESS (cont'd ) 
Columbia- Quebec Connector (cont'd ) 

MOVED by Aid. Rankin, 

THAT the City re-affirm its original decision and direct 
that all contributions by the City be in accord with the 
existing contract between the parties. 

- CARRIED 


13 22l 


(Alderman Wilson is recorded as voting in 
the negative) 


MOVED by Aid. Rankin, 

THAT Lot D of D.L. 196 and 2037, presently under lease to 
Deeks-Laf arge Limited, be offered to the company at fair market 
value . 

- CARRIED 


A recorded vote was requested. The record, therefore, is 
as follows: 


FOR THE MOTION 

Alderman Hardwick 
Alderman Rankin 
Alderman Linnell 
Alderman Broome 
Alderman Adams 
His Worship the Mayor 
Alderman Bird 
Alderman Calder 


AGAINST THE MOTION 

Alderman Phillips 
Alderman Sweeney 
Alderman Wilson 


(The motion was declared carried) 


DELEGATIONS AND COMMUNICATION OR PETITIONS 

5. Expropriation: Resubdi vision of 
City-owned and Privately-owned 
Property: 4570 and 4556 Joyce Street 

Mr. R. Gordon Patterson appeared and submitted a brief on 
behalf of Mr, and Mrs. Semenoyez and Mr. W. Krotzek, owners of 
property at 4556 and 4570 Joyce Road, which properties are affected 
by City expropriation. The request is made that the City increase 
its offer for the property required and obviate the necessity 
of an arbitration which is about to commence on the matter.. 

MOVED by Aid. Linnell, 

THAT no further action be taken on the request of 
Mr. Patterson, as presented to the Council this day. 

- CARRIED 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Cap llano Stadium: Uses 

MOVED by Aid. Linnell, 

THAT the Board of Administration report dated November 16, 
1970, in respect of uses re the Capilano Stadium and the Park 
Board communication dated November 17th on the subject, be 
deferred for consideration at the next regular meeting of the 
Council . 

- CARRIED 

MOVED by Aid. Broome, 

THAT the City Clerk be instructed to communicate with the 
Northwest League of Professional Baseball and advise the Council 
will be considering their request of November 3rd, addressed to 
Alderman Sweeney, at the Council meeting on November 24th 

- CARRIED 
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RECOMMENDATIONS 

The Director of Planning recommends that: 

1. Recommendations B, C, D, E, and F as outlined in the extract from 
the minutes of the Standing Committee of Council on Planning and 
Development of October 6, 1977, be approved excepting Recommenda- 
tions B{ii), B(vi), and B(ix). 

2. Recommendation B(ii) be amended to read: 

"THAT the Granville Island Trust undertake, if necessary, an 
additional comprehensive economic study to determine the amount 
of conmercial space that can be absorbed on Granville Island 
without disrupting other commercial areas in the City. This 
report should be submitted for consideration by City Council." 

3. Recommendation B(vi) be amended to read: 

"THAT the Granville Island Trust study in greater detail the 
parking needs on the Island and to relate it toacceptable 
volumes on the city street system, and to set a maximum number 
of parking spaces on the Island that will be compatible with 
the desired environment, and to adjust the number of parking 
spaces on the Island from time to time to respond to changing 
circumstances . " 

4. Recommendation B(ix) be deleted with the understanding that the 
Granville Island Trust are fully aware of the facts as stated in 
this report." 


The City Manager RECOMMENDS that the foregoing reconmendations of the Director 
of Planning be approved. 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


OCTOBER 27, 1977 


A meeting of the Standing Committee of Council on Community Services 
was held on Thursday, October 27, 1977, in Committee Room No. 1, 
Third Floor, City Hall, at approximately 1:30 P.M. 


PRESENT ; Alderman Rankin, Chairman 
Alderman Bellamy 
Alderman Ford 
Alderman Gerard 
Aldeirman Marzari 

COMMITTEE CLERK: H. Dickson 


Adoption of Minutes 

The minutes of the Community Services Committee Part Report to 
Council dated October 20, 1977, were adopted. 


RECOMMENDATION 

1. Liquor Permit Application - 595 Hornby Street 

The Committee had before it for consideration a City Manager's 
report dated October 14, 1977, on the application of Charlie 
Brown's Restaurant to use a portion of the existing restaurant at 
595 Hornby Street as a holding bar area. 

In the report, which was submitted by the City Manager for 
consideration, the Director of Planning reported as follows: 

'The above noted Development Permit Application has been filed by 
Charlie Brown's Restaurant to use a portion of the existing restaurant 
as a holding bar area In conjunction with the existing restaurant. 

This development Is situated on the northwest comer of Hornby and 
Dunsmulr Street on the sixth floor In a predominantly commercial area. 

The proposed Holding Bar development will provide an assembly area of 
approximately six hundred and forty-nine (649) square feet and a 
maximum seating capacity of 42 persons. 

The Director of Planning approved this application subject to the 
condition that prior to the Issuance of the Development Permit: 

"this request for a new liquor outlet be first referred to City 
Council through the Standing Committee on Community Services for 
consideration. " ' 


Appearing before the Committee on this matter were the 
applicant and a representative of the Planning Department. 

Following brief discussion, it was 

RECOMMENDED 

THAT the application of Charlie Brown's Restaurant 
for Development Permit Application No. 78451 to use 
a portion of the existing restaurant at 595 Hornby 
Street as a holding bar area in conjunction with the 
existing restaurant be approved. 

Continued . . . 



505 


Report to Council 

Standing Committee of Council on Community Services 
October 27, 1977 


2. Downtown Eastside Community Association - 
Loan Undervriting Request 


The Committee had before it for consideration a City Manager's 
report dated October 12, 1977 (copy circulated) in which the 
Director of Social Planning reported on the request of the Down- 
town Eastside Community Association that the City guarantee a loan 
in the amount of $3,000.00, the equivalent of the amount that the 
Association would be borrowing to finance a lottery. 

In the report, both the City Manager and the Director of 
Social Planning recommended that the request not be approved as 
the City has no authority to underwrite a loan. 

Appearing before the Committee on this matter was Mr. Neville 
Roadknight, secretary/ treasurer of the Downtown Eastside Community 
Association . 

During brief discussion of this application, the Committee 
noted that to approve the underwriting of a loan would establish 
a precedent, and following discussion, it was 

RECOMMENDED 

THAT the Downtown Eastside Community Association 
request that the City underwrite a loan from The 
Royal Bank for $3,000.00 not be approved. 


3 . Dog Carcasses from Veterinary Establishments 

City Council, on October 18, 1977, when considering a clause 
from the Community Services Committee meeting of September 29, 1977, 
the City Manager's report dated October 17, 1977, and a letter 
dated October 17, 19 77 from the Vancouver Municipal & Regional 
Employees' Union (copies circulated) referred the matter back to 
the Community Services Committee for further consideration and the 
hearing of delegations. 

Appearing before the Committee on this matter were Mr. R. C. 
Ross, Business Manager of the VMREU; Dr. J. Dodds, representing 
the Vancouver Academy of Veterinary Medicine; and the Director of 
Permits & Licenses. 

Mr. R. Ross advised the Committee that the problem referred 
to in his letter of October 17, 1977, is not a new one; that the 
City is unique in the Lower Mainland in providing a service of 
collecting dead animals from veterinary establishments; and that 
there is a limited number of vehicles and a limited amount of time 
to provide this service. He advised the Committee that it is the 
opinion of the City employees involved that the dead animals should 
be frozen and properly bagged so there is no possibility of leakage. 

The Director of Permits & Licenses, speaking to the City 
Manager's report dated October 17, 1977, indicated that he favours 
recommendation "A" in the report - that the pick-up of carcasses 
continue from individual households but not from veterinary 
establishments who will be asked to deliver their carcasses for 
disposal. 

The Director of Permits & Licenses further advised that 
recommendation "B" - that the pick-up of carcasses from veterinary 
establishments be provided only for frozen carcasses encased in 
plastic bags of at least 3 mil thickness - would considerably 
improve the present situation, but added that there should be 
scheduled pick-up times in order that the City can get the maximum 
use from its staff and vehicles in providing the service. 


Continued . . . 
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Report to Council 

Standing Committee of Council on Community Services 
October 27, 1977 


Clause No. 3 Continued 

The spokesman for the Vancouver Academy of Veterinary Medicine 
said veterinarians would like the City to continue this service 
and added that the academy endorses the suggestion of proper bag- 
ging and refrigeration where necessary. He indicated that the 
academy would have no objection to a schedule of pick-ups. He ad- 
vised that the academy is willing to discipline its members for 
any situation such as that referred to in the V.M.R.E.U. letter 
of October 17, 1977. 

In response to the Committee's questions, the Academy spokes- 
man advised that there are fourteen veterinary hospital facilities 
in the City, that two or three are not members of the academy and 
that of the fourteen, four do not have refrigeration facilities. 
It was the opinion of the Committee that veterinary establishments 
should have refrigeration. 

During discussion, it was pointed out that the $3.00 fee the 
City now charges for collecting and disposing of each carcass does 
not cover the actual cost of the service. 

The Director of Permits & Licenses advised that there should 
be a minimum fee of $15.00 per trip to each establishment for up 
to three carcasses and an additional charge of $5.00 for each 
additional carcass. He also indicated that there is a need for 
additional staff and vehicle{s). 

Following further discussion, it was 

RECOMMENDED 

A. THAT pick-up of carcasses from veterinary establishments 
be provided by the City only for frozen carcasses encased 
in plastic bags of at least 3 mil thickness at a schedule 
to be set by the Director of Permits & Licenses; 

FURTHER THAT the fees for the service be $15.00 per trip 
to each veterinary establishment for up to three carcasses, 
and an additional charge of $5.00 for each additional 
carcass . 

B. THAT the Director of Permits & Licenses report back to 
the Community Services Committee on any additional 
vehicles or staff which may be required by the City in 
providing the service. 


4 . Smilin' Buddha Cabaret, 109 East Hastings Street 

The Committee had before it for consideration a City Manager's 
report dated October 14, 1977 (copy circulated) in which the Director 
of Permits & Licenses enclosed a report from the Police Department 
detailing a list of results of Police checks of the Smilin' Buddha 
Cabaret since May 1975. 

In the report, the Director of Permits & Licenses recommended 
that the Committee recommend to Council that the owner/operator 
of this establishment appear before Council to show cause why his 
licenses should not be revoked. The City Manager had recommended 
approval of the Director of Permits & Licenses' recommendation. 

Appearing before the Committee on this matter was the owner/ 
operator of the cabaret, Mr. Lachman Dar Jir, with his lawyer; 
Mr. Bruce Eriksen of the Downtown Eastside Residents' Association; 
the Director of Permits & Licenses and representatives from the 
Police Department. 


Continued 


507 


Report to Council (1-4) 
Standing Committee of Council on Community Services 
October 21, 1977 


Clause No. 4 Continued 

During discussion of this matter, the Committee was advised 
by the Police that this cabaret is the worst of all cabarets in 
the Downtown Eastside area for drunkeness and other infractions; 
that on occasion almost everybody on the premises appears to be 
drunk and that it appears the operator and his staff are unable 
to properly operate the cabaret. 

Mr. Eriksen suggested to the Committee that the General 
Manager of the Liquor Branch be requested to delegate his autho- 
rity to Police Constables to impose 24-hour closures of business 
premises where liquor infractions occur. 

However, the Committee responded that this would place too 
much power and responsibility on members of the Police force. 

The lawyer for the operator of this cabaret advised the 
Committee his client has operated the cabaret for the past four- 
teen years, that he has six children, the eldest of which is 12, 
and that in view of the fact that this is the first time his client 
had been called before the Committee or Council, that the Committee 
consider something less than revoking his business license. 

The lawyer advised that his client disagreed with some of the 
allegations contained in the Police Department report appended to 
the City Manager's report. 

During discussion, it was noted that in addition to the 
conduct of patrons of this establishment, the premises are also 
in need of pest control treatment and a general cleaning up both 
inside and out. 

A motion that the report be deferred for thirty days to 
allow the operator to improve his operation was lost. 

Following discussion, it was 

RECOMMENDED 

THAT Council request the owner /opera tor of the Smilin' 
Buddha Cabaret, Mr. Lachman Dar Jir, to appear before 
Council to show cause why his licenses should not be 
revoked . 


5 . Application for Neighbourhood Pub - False Creek Area 

The Committee had before it for consideration a City Manager's 
report dated October 24, 1977 (copy circulated) in which the 
Director of Permits & Licenses reported on the application of 
Mr. G. Fearnside to operate a neighbourhood pub at 610-611-612 
Heather Marina Building at False Creek Enclave 19. 

In the report, the City Manager recommended approval of the 
site for a neighbourhood pub subject to the result of a petition 
plebiscite to be conducted by the City Clerk at the expense of the 
applicant and according to past policy. 

Appearing before the Committee on this matter were a repre- 
sentative of the Director of Permits & Licenses, the City Clerk 
and the applicant, Mr. G. Fearnside. 

During discussion, the Committee was reminded by the spokesman 
for the Director of Permits & Licenses that since March 1977, the 
Liquor Control & Licensing Branch has refused a pre-clearance 
approval on twenty-two of twenty-three applications for neighbour- 
hood pubs in the City. This particular application in False Creek 
is the only one which has received pre-clearance approval by the 
Liquor Control & Licensing Branch. 


Continued . . . . 
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Clause No. 5 Continued 

During discussion, it was noted that the applicant will be 
required to produce a lease on the premises covering a minimum of 
the next six months prior to the conduct of the petition plebiscite 
in a four-block walking distance of the site. 

The applicant advised the Committee that he has a tentative 
lease but had been awaiting City's approval of his site for a 
neighbourhood pub before securing a firm lease. 

The Chairman advised the applicant that it is essential that 
he obtain a firm lease on the premises. 

During consideration of the proximity of the proposed pub to 
residential accommodation, the applicant advised that he had 
originally planned to locate his pub in another building but during 
discussions with the False Creek Interim Committee, it was suggested 
he moved to the location he is now applying for approval on - in 
the Heather Marina Building which faces an industrial area. 

Following further discussion, it was 

RECOMMENDED 

THAT the application of Mr. G. Fearnside to operate 
a neighbourhood pub at 610-611-612 Heather Marina 
Building be approved subject to the result of a 
petition plebiscite conducted by the City Clerk at 
the expense of the applicant in a four-block area 
surrounding the site and further subject to the 
applicant securing a firm lease for a minimum of 
six months on the premises in which he proposes to 
operate a neighbourhood pub. 


6. Change of License Classification - 

Starvin' Marvin's Restaurant Cabaret, 195 West Broadway 

Lawyer Mr. Mike Young appeared before the Committee and 
advised that his client, the operator of Starvin' Marvin's Cabaret, 
wishes to change from a "B" category liquor license to a "C" 
liquor license, and that the Liquor Control & Licensing Branch is 
requiring City approval before issuing the new cype of liquor 
license . 

Mr. Young advised that the cabaret now operates from 6:00 P.M. 
to 1:00 A.M. and that with a "C" license it will operate from 
7:00 P.M. to 2:00 A.M. . 

The Director of Environmental Health advised the Committee 
that a petition had been received by the Mayor's office in which 
residents in the vicinity of Starvin' Marvin's Cabaret complained 
of rowdyism, noise, broken bottles and other matters, and that 
this petition had been referred by the Mayor's office to the Health 
Department which in turn referred it to the Police Department. 

Following discussion, it was 

RECOMMENDED 

THAT consideration of a new type of liquor license 
for Starvin' Marvin's Restaurant Cabaret, 195 West 
Broadway, be deferred and that the Police Department 
be requested to report to the Community Services 
Committee on the operation of Starvin' Marvin's 
Cabaret, including comments on the petition from 
residents of the area, such report to include a 
sketch showing the proximity of any residential 
accommodation to the cabaret. 
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7 . Condition of Two Premises in Downtown Eastside Area 

A letter dated October 14, 1977 (copy circulated) from the 
secretary of the Downtown Eastside Residents' Association was 
placed before the Committee at the request of the Chairman. 

In the letter, the secretary of D.E.R.A. complained that 
there is no heat in premises at 172 East Cordova Street and that 
premises at 309 Carrall Street (the former Ranier Hotel) has no 
floor coverings, has mice, holes in the wall, etc. The D.E.R.A. 
letter requested that the Standards of Maintenance By-law be 
utilized to bring the buildings up to standard. 

The owners of the two buildings had been notified of the meeting. 

Appearing before the Committee on this matter were the 
Director of Environmental Health, Mr. Bruce Eriksen of the Down- 
town Eastside Residents' Association, and a lawyer representing 
the owner of 309 Carrall Street. 

The Committee was advised that the building at 172 East 
Cordova Street contains twelve rooms which are occupied by elderly 
people; that there is no central heating in this building and 
that space heaters located in the rooms have a tendency to blow 
the electrical fuses. The Director of Environmental Health added 
that in addition to the lack of heat, this building is in a filthy 
condition and he suggested that it should be closed. 

The lawyer representing the owner of the building at 309 
Carrall Street advised the Committee that his client had been 
attempting to improve the building to City Health standards 
but had encountered problems in that the owner had leased the 
building to an operator. Some three months ago the owner attempted 
to evict the operator; however, the operator obtained an injunction. 
This injunction was awarded on the condition that the operator 
comply with Health Department regulations . The lawyer explained 
that after two months the operator still had not taken steps to 
improve this building so he, acting for his client, the owner, 
had the injunction dissolved. 

The lawyer advised that his client, who had been awarded 
possession of the building in a court decision this day (October 27, 
1977), would now take steps to improve the building to City require- 
ments . 

During discussion of this matter, the Director of Environmental 
Health pointed out that there are twenty tenants living in this 
47-room building which is in need of extensive renovations. 

Following further consideration, it was 

RECOMMENDED 

A. THAT the City Health Department close premises at 172 
East Cordova Street under the Lodging House By-law and 
that the Director of Social Planning assist in relocat- 
ing the residents. 

B. THAT consideration of the condition of 309 Carrall Street 
be deferred for thirty days during which the Committee 
expects the owner to make substantial efforts to bring 
the building up to City Health Department standards, and 
that the Medical Health Officer report to the Community 
Services Committee upon expiry of the thirty days. 


The meeting adjourned at approximately 3:00 P.M. 

FOR COUNCIL ACTION SEE ?AGE(S) ..ML. 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 

October 27, 1977 


A meeting of the Standing Committee of Council on Finance and 
Administration was held on Thursday, October 27, 1977, at 3:30 p.m., 
in the No. 3 Committee Room, third floor. City Hall. 

PRESENT: Mayor Volrich 
Alderman Brown 
Alderman Gerard 
Alderman Gibson 
Alderman Marzari 
Alderman Puil 

CLERi^ : G. Barden 

CONSIDERATION : 

1 . Shopping Hours During December 1977 

On October 4, 1977, City Council when considering a Manager's 
Report dated September 21, 1977, regarding a request from the T. Eaton 
Co. Ltd. for a by-law amendment to permit shops to remain open until 
9:00 p.m. from December 1, to December 24, 1977, excluding Sundays, 
passed the following motion: 

"That no action be taken on the report of the 
City Manager" . 

In a letter dated October 14, 1977, the T. Eaton Co. Ltd. reques- 
ted the Mayor for further consideration of the matter. On October 27, 
1977, the Finance Committee heard a delegation of Mr. K. Woodroff , 
Woodward's Stores; Mr. R. Gaston, Simpson-Sears; Mr. E.W. Collier, 
The Bay; headed by Mr. D.J. Hudson, Eaton's, who presented a brief 
stating that Christmas is a highly concentrated period of shopping 
activity which is vital to retailers and the proposed amendment would 
allow the spreading of this activity over a more reasonable period of 
time. The downtown area only remains healthy if there is a strong 
retailing sector and successful Christmas sales are essential to 
successful retailing. They further stated that the extended shopping 
hours will primarily come about through additional hours of work for 
part-timers presently on payroll or hired for Christmas. They felt 
that extended shopping hours would not have an adverse effect on small 
businesses and in fact would be profitable for them. 

The Downtown Business Association submitted a letter dated 
October 24, 1977, which stated the Association feels the extension of 
hours is imperative during December if downtown is to compete on a 
fair basis with retail shopping areas in suburban communities, some 
of which have no store closing regulations at all. 

The Committee Members stated they had received calls from small 
businesses and employees opposed to the extension. 

Following further discussion Committee Members felt the whole 
matter should be referred to Council and appropriate groups be given 
an opportunity to speak including the delegations present this day. 

It was 

RESOLVED 

THAT the matter be referred to Council on November 8, 1977, 
and arrangements be made to hear all relevant delegations. 


Report to Council 
Standing Committee of Council 
on Finance and Administration 
October 27, 1977 


II - 


RECOMMENDATION : 

2. New Play Centre - Grant Equal 
to Rental of Playhouse 


The Committee considered a Manager's Report dated October 14, 
1977, wherein the Director of Social Planning reported on a request 
from the New Play Centre, a non-profit society, for a grant of $38 
to cover the rental costs of the Playhouse Theatre for November 21, 
1977, for a benefit performance of 'Rogues and Vagabonds'. All the 
performing artists and organizational staff are donating their 
services free for this event, the proceeds of which will go to the 
Theatre Space Project on Granville Island, which is to be developed 
co-operatively by the New Play Centre, West Coast Actors, Carousel 
Theatre, and Vancouver East Cultural Centre. 

Following discussion it was 

RECOMMENDED 

THAT a grant of $380, equal to the rent of the Queen 
Elizabeth Playhouse, for one evening performance, on 
November 21, 1977, be approved for the New Play Centre 
benefit performance of 'Rogues and Vagabonds'. 


The meeting adjourned at approximately 4:25 p.m. 


******* 
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REPORT TO COUNCIL 


STANDING COMMITTEES OF COUNCIL 
ON PLANNING & DEVELOPMENT AND TRANSPORTATION 


NOVEMBER 3, 1977 


A joint meeting of the Standing Committees of Council on Planning & 
Development and Transportation was held on Thursday, November 3, 
1977, in Committee Room No. 1, Third Floor, City Hall, at approxi- 
mately 1:30 P.M. 


PRESENT ; Alderman Harcourt, Chairman 
Alderman Bellamy 
Alderman Brown 
Alderman Ford 
Alderman Gibson 
Alderman Kennedy 
Alderman Puil 
Alderman Rankin 


CLERK TO THE COMMITTEE: M. L. Cross 


RE COMMENDAT I ON 

1 . Harbour Park 

The Committees considered the following reports of the City 
Manager : 

(A) "Harbour Park" dated October 28, 1977 - a co-ordinated 

report by Planning, Engineering, Finance and Park 
Board staff. 

(B) "Harbour Park - Transportation Matters" dated October 

27, 1977, in which the City Engineer reports on 
transportation aspects of the various Harbour Park 
proposals . 

(C) "Harbour Park - Timing for Implementation" dated 

October 31, 1977. 

(Copies of all reports circulated.) 


In report (A) , the Director of Planning states the purpose 
of the report is to: 

1. Advise on the status of the Harbour Park studies. 

2 . Provide a review of the development proposals 
presented to City Council earlier in the year. 

3. Obtain approval of objectives and an assumption 
for the development of the Harbour Park site. 

4. Present a development concept, based upon the 
objectives and assumption, which is presently 
being used to evaluate the development economics . 

5 . Suggete't a procedure that can lead to implementation . 


Continued 


Regular Council, November 17, 1970 14 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


Finance Matters (cont'd ) 

Voting by Non-Owner Electors on 
Money By-laws (Clause 1) 

MOVED by Aid. Adams, 

THAT the portion of Clause 1 of the Board of Administration 
report (Finance matters), dated November 13, 1970, regarding 
Voting by Non-Owner Electors on Money By-laws, be deferred to 
the next regular Council meeting for consideration. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Adams, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Linnell, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

BY-LAWS 

BY-LAW TO AMEND BY-LAW No. 4068 
BEING THE PLUMBING BY-LAW 

MOVED by Aid. Adams, 
SECONDED by Aid. Calder, 

THAT leave be given to introduce a By-law to amend By-law 
No. 4068 being the Plumbing By-law, and the By-law be read a 
first time. 

- CARRIED 

lyiOVED by Aid. Adams, 
SECONDED by Aid. Calder, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Calder, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in 
the Chair. 

- CARRIED 

MOVED by Aid. Adams, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Adams, 
SECONDED by Aid. Calder, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Calder, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED 


(The By-law received three readings) 
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Clause No. 1 Continued 

In order to provide a basis for moving toward a solution, and 
based upon a review of the many proposals that have been made for 
the site, the following objectives have been prepared for considera- 
tion. Arising from the substantial cost of the site to the City, 
an assumption is also included. 

0bje.cX^\)2^ 

1. The. HoAboLUL PoAk i,ltz [both tho, 3-4 acAe 4i^e and thz 10.6-acJiz i-Uz] 
should fae fieXalntd pfumajuJiy ^oK pubtic uie. and tnjoyrmnt. In oKdoA 
to advLtvz tkl6 objtctLvz it may be duAlfiablz to Int/ioduaz tim-itzd 
bat compaXi-blo, p/iivatz opeAdtLoni . 

2. Wlvile. tmitzd Az&idzntial accommodation and o^icz iu>e, couZd be 
■Lncladtd a4 ntceA&afiy adjuncts to the pn.zdomlnant pubtic a6e6, oie 

ol thz isJjtc iofi housing, kotct& and oUZce^ i^ gzncnaZZy inapp/Lopfviatt. 

3. TkeAc -ihouZd be 6omz mafUna and maJvinz-oKZzYVtzd a6e. 

4. Any dzvdlopmznt should fiupcct and maintain to the QKzatz{>t poMiblz 
zxtznt the vtew& o{^ the woitcK {^n.om Gcofigla StAzeX. 

5. Additional City capital zxpzndituAzA should be AzcovzAablz ^Kom thz 
dzvzlopmznt package. 

6. Vfiovi^ion should be madz {^OA tAan^pohtatton impAovzJmznti Aztatzd to 
tAan^it and thz ChiZco ba6 loop, and to vzkicuZaji movzmznt& at thz 
zntnancz to Stanley Vahk. * 

7. A pzdzitntan MatzAlKont Malkway should be pAovidzd, togzthen. with 
othen. pfiovi^ioni> ioA pede6tAian tJiaHic within the site. Consider- 
ation should be given to a pzdeJ>tJvia.n-i,epaJvxtzd facility acAo&& 
Gzofigla StAzet at Venman. 

S. The 6ite should accommodate a Aight-ol-way ^oA po66ible MotzA^Aont 
tAansit ^actlity linking Stanley VaAk with the BuAAoAd watzA^Aont, 
Gas town, Chinatown and Talsz CAzek. 

Ai^mption 

While it is dediAoble to Aecowp as much oi the City'6 oAiginal capital coi>t 
oi the pfLopenty as poMible, it is only one o^ the iactons to be wzlghzd 
against many othzAS in Studying options , 


The above objectives are not intended as a complete list of 
objectives but would, if approved, permit further investigation 
of redevelopment options together with negotiation of such options 
with the National Harbours Board and others who are either in- 
terested in or affected by the future of the Harbour Park site. 

*The City Engineer does not feel that Objective 6 listed above 
adequately represents the transportation objectives for this 
development. His recommendations in this regard are discussed 
later in the Report . 

The report reviews and analyzes the seven development proposals 
previously presented to Council. No one proposal meets all eight 
objectives . 


Continued 
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Clause No. 1 continued 

Mr. D. Hickley, Associate Director, Central Area, advised 
that the Native Development Village Committee have received 
assurances that initial funding for a feasibility and concept 
analysis of the Native Cultural Centre proposal, will be avail- 
able from the Department of Indian & Northern Affairs and the 
Secretary of State. 

The Chairman stated that correspondence has been received 
indicating that Harbour Ferries are still interested in proceeding. 

Mr. Hickley advised that a schematic concept has been pre- 
pared by City staff based on the eight objectives, and incorporating 
several characteristics of other schemes. There are significant 
low level views across the site which should be preserved by 
keeping the development at or near the level of Georgia Street. 

The land portion of the site can be constructed basically 
on two levels. The upper or open level should act as high quality 
open space. The lower level could contain commercial and public 
functions which will extend Denman Street to the waterfront thus 
making a strong link with the West End community. 

The open space could cover the entire land portion of the 
site and act as the roof for space generally below. 

The lower level maintains the activity and small scale of 
the commercial waterfront. 

The water side of the site should be substantially enlarged 
both to improve water quality and create more useful development. 
Most of the water area can be devoted to a commercial marina with 
some public functions, i .e . boat tours, rentals and perhaps a 
museum ship. 

The Denman Street-end could be developed as public quay, an 
observation deck for Coal Harbour, and a place for wandering and 
activity. 

Underground parking for both marina and commercial uses should 
be located near Georgia Street in order to minimize the intrusion 
of vehicles into the area, and to create a noise buffer to the street. 

Public transit should continue to operate on the existing 
right-of-way with stops at the Harbour Park site. Consideration 
should be given to elimination of the Chilco bus loop. Studies 
of this matter include the location of a replacement facility 
closer to the zoo and Theatre under the Stars. 

The proposed transit route could be accommodated at the 
water's edge or adjacent to Georgia. 

In order to meet the stated objectives, a combination of 
private and public funds would be essential. 

The City would likely pay the costs of the seawall, the public 
quay, and the ground level amenities. Funds for these improvements 
could derive from a prepaid lease for the marina site and possibly 
from transfer of developnent rights, if this is necessary so as to 
achieve a quality development. 

Continued .... 
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clause No . 1 Continued 

A private developer could pay the costs of lower level com- 
mercial space and parking which should be self-supporting. 

The Director of Planning recommended: 

1) City Council approve the objectives and assumption 
outlined in this report, noting that conclusions to 
be reached by the market consultants and further 
discussions and negotiations noted in this report 
may lead to some modification. 

2) This report be sent to the "Entrance to Stanley 
Park Task Force" for comment and report back 
together with the Market consultants report when 
available . 

3) This report be made available to interested groups. 


In report (B) , the city Engineer 

= reports on the transportation aspects of the various 
Harbour Park proposals, 

= describes the relationship of the Harbour Park area 
to the Downtown Transportation Plan, i.e. the guide- 
lines, policies, Five-Year Plan proposed works and 
other transportation proposals which have in the past 
been considered and approved by Council, 

= reviews the transportation implications of the ten 
schemes which have been proposed for the entrance 
to Stanley Park, 

= outlines the improvements which almost all of the 
schemes could provide that are worth pursuing as a 
result of their cost benefit, i.e. 

a) Moving transit access closer to Stanley Park; 

b) Eliminating the chilco Loop and the crossing 
of buses at Georgia and Chilco by using the 
underpass of the causeway; 

c) Providing for better access to Alberni Street 
to fit into the downtown ringroad concept which 
has been approved in the Downtown Plan. 

The City Engineer recommended that 

1 ) the following transportation constraints should form 

part of the objectives for the development of the site: 

a) Provision should be made for waterfront transit 
connection to the Park; 

b) The provision for a 12-foot widening strip pre- 
viously approved by Council should not be lost, 

as it will facilitate future transit improvements, 
separation of Park and North Shore traffic and 
possible future aesthetic improvements such as 
centre boulevards; 


Continued 
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Clause No. 1 Continued 

c) Pedestrian traffic should be separated from motor 
vehicle traffic at Denman through grade separation; 

d) Provision should be made for a waterfront walkway; 

e) Provision should be made to eliminate the transit 
turn to Chilco Loop, preferably by underpass ing 
the Causeway at the existing underpass and there- 
by bringing transit much closer to the zoo and 
Theatre Under the Stars . 

(a) , (b) , (c) and (d) have previously been approved by 
Council and (e) was endorsed by the joint Planning- 
Transportation Committees in its review of the various 
schemes . 

2) If city Council and the park Board approve the recom- 
mendations of the Planning-Transportation Committees 
that the Chilco Loop be eliminated and that Alberni 
Street be utilized as access to the Causeway, then 
the City Engineer should be directed to negotiate with 
the Department of Highways towards having these works 
done at the Provincial Government's expense as part of 
the Causeway rebuilding. 

3) After a concept for the development of Harbour Park 
has been selected and a scheme is being prepared, the 
City Engineer, in consultation with the Director of 
Planning, prepare proposals for the following improve- 
ments to be integrated with the design and implementa- 
tion of the Harbour Park development: 

a) provision of transit access to the Park along 
the waterfront; 

b) Better separation of Park and Causeway traffic; 

c) Possible connection to Alberni Street; 

d) Exclusive transit lane provision; 

e) Grade separation of pedestrian and vehicular 
traffic in the area between cardero and 
Stanley Park; 

f) Possible provision of a centre boulevard 
along Georgia Street approaching the Park 
or other similar street improvement. 


In report (C) , the city Manager recommends the following 
schedule for further work in Harbour Park: 

1 ) Confirmation or revision of the objectives in the 
Planning and Engineering reports by committee and 
by Council November 8th. 

2) Submission to council of Consultant's report on 
Harbour Park development economics November 8th. 


Continued 
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Clause No. 1 Continued 

3) Staff analysis (principally by Planning, Engineer- 
ing, and Finance Departments) of the development 
alternatives, considering Council approved objec- 
tives and economic factors for report. 

4) Further discussions with the National Harbours 
Board on possible lease renegotiation should be 
reopened after Council has approved development 
objectives . 

5) Staff report to the Planning Committee by Planning, 
Engineering and Finance staff and the "Entrance to 
Stanley Park Task Force" (planning Committee 
November 24th) with recommendations on: 

a) suitable design concepts 

b) an appropriate process for development 
(proposal call, design competition, 
extent of City involvement) . 

Depending upon the conclusions reached by City Council 
and based upon the information provided in all of the 
above studies and analyses, it should then be possible to 

6) Prepare suitable material for a recommended procedure 
for the redevelopnent of the Harbour Park site for con- 
sideration by City council in January, 1978. 


Some members of the committees felt that the assumption: 
"while it is desirable to recoup as much of the city's original 
capital cost of the property as possible, it is only one of the 
factors to be weighed against many others in study options" should 
be deleted. It was agreed to reword it to delete any reference 
to indicate it was desirable to recoup the original capital cost. 

With respect to the transfer of development rights, Mr. 
Hickley indicated that this was not considered by the economic 
consultant but would be the subject of a later report. 

The Committees felt that there should be no residential 
accommodation and therefore deleted the objective: "While limited 
residential accommodation and office use could be included as 
necessary adjuncts to the predominent public uses, use of the 
site for housing, hotels and offices is generally inappropriate." 

With respect to the statement that "it may be desirable 
to introduce limited but compatible private operations", the 
Committees deleted the word "private". 


Continued 
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Clause No. 1 Continued 

After a lengthy discussion on the objectives, the Committees 
RECOMMENDED 

A. THAT the following objectives be approved; noting that 
conclusions to be reached by the market consultants 
and further discussions and negotiations may lead to 
some modification: 

(i) The Harbour Park site (both the 3.4 acre site 

and the 10.6-acre site) should be retained pri- 
marily for public use and enjoyment. In order 
to achieve this objective it may be desirable 
to introduce limited but compatible operations. 

(ii) There should be some marina and marine-oriented 
use . 

(iii) Any development should respect and maintain to 
the greatest possible extent the views of the 
water from Georgia Street. 

(iv) Additional City capital expenditures should be 
recoverable from the development package. 

(v) A pedestrian waterfront walkway should be pro- 
vided, together with other provisions for pedes- 
trian traffic within the site. Consideration 
should be given to a pedestrian-separated faci- 
lity across Georgia Street at Denman . 

(vi) Provision should be made for waterfront transit 
connection to the Park. 

(vii) The provision for a 12-foot widening strip pre- 
viously approved by Council should not be lost, 
as it will facilitate future transit improvements, 
separation of Park and North Shore traffic and 
possible future aesthetic improvements such as 
centre boulevards . 

(viii) If feasible, pedestrian traffic should be sepa- 
rated from motor vehicle traffic at Denman through 
grade separation. 

(ix) Provision should be made for a waterfront walkway. 

(x) If feasible, provision should be made to eliminate 
the transit turn to chilco Loop, preferably by 
underpassing the Causeway at the existing under- 
pass and thereby bringing transit much closer 
to the zoo and Theatre under the Stars. 

B. THAT the following assumption be approved: 

To recoup the City's original capital cost of 
the property should not be a major factor in 
planning for the site. 


Continued 
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Report to Council (III-8) 
Standing Committees of Council on 
Planning & Development and Transportation 
November 3 , 1977 

Clause No. 1 Continued 

C. THAT the Manager's Report dated October 28, 1977, as 
amended by the Committees, be made available to inter- 
ested groups . 

D. THAT if City Council and the Parks Board approve the 
recommendations of the Planning-Transportation committee 
that the chilco Loop be eliminated and that Alberni 
Street be utilized as access to the Causeway, then 

the City Engineer should be directed to negotiate with 
the Department of Highways towards having these works 
done at the Provincial Government's expense as part 
of the Causeway rebuilding. 

E. THAT after a concept for the development of Harbour 
Park has been selected and a scheme is being prepared, 
the City Engineer, in consultation with the Director 
of Planning, prepare proposals for the following 
improvements to be integrated with the design and 
implementation of the Harbour Park development: 

(i) Provision of transit access to the Park along the 
waterfront; 

(ii) Better separation of Park and Causeway traffic; 

(iii) Possible connection to Alberni Street; 

(iv) Exclusive transit lane provision; 

(v) If feasible, grade separation of pedestrian and 
vehicular traffic in the area between Cardero 
and Stanley Park; 

(vi) Possible provision of a centre boulevard along 
Georgia Street approaching the Park or other 
similar street improvement. 

F. THAT the following schedule for further work in 
Harbour Park be adopted: 

(i) Confirmation or revision of the objectives in 
the Planning and Engineering reports by Committee 
and by Council November 8th. 

(ii) Submission to Council of Consultant's report on 
Harbour Park development economics November 8th. 

(iii) Staff analysis (principally by Planning, Engineering, 
and Finance Departments) of the development alter- 
natives, considering Council approved objectives 

and economic factors for report. 

(iv) Further discussions with the National Harbours 
Board on possible lease renegotiation should be 
reopened after Council has approved development 
objectives . 


Continued 


Report to Council (III-9) 
Standing Committees of Council on 
Planning & Development and Transportation 
November 3 , 1977 


Clause No. 1 Continued 


(v) Staff report to the Planning Committee by Planning, 
Engineering and Finance staff and the "Entrance to 
Stanley Park Task Force" (Planning Committee 
November 24th) with recommendations on: 

a) suitable design concepts 

b) an appropriate process for development (proposal 
call, design competition, extent of City involve- 
ment - ) 

Depending upon the conclusions reached by City 
Council and based upon the information provided 
in all of the above studies and analyses, it should 
then be possible to 

(vi) Prepare suitable material for a recommended pro- 
cedure for the redevelopment of the Harbour Park 
site for consideration by City Council in January, 
1978. 


(Alderman Ford and Alderman Harcourt were opposed to Recom- 
mendation B.) 


The meeting adjourned at approximately 2:50 p.m. 


******* 


FDR COUNCIL ACTION SUE PA6E(S)iV.SX_ 


PART REPORT TO COUNCIL 
COUNCIL COMMITTEE ON THE ARTS 

NOVEMBER 2, 1977 

A meeting of the Council Committee on the Arts was held on Wednesday, 
November 2, 1977, in Committee Room No. 1, Third Floor, City Hall, 
at approximately 9:00 A.M. 



PRESENT : Alderman Brown, Chairman 
Alderman Gibson 


Dr. 

G. 

Andrew 

Ms. 

N. 

Baird 

Mr. 

B. 

Carey 

Mr. 

J. 

Dayton 

Mr. 

B. 

Freschi 

Mr. 

L. 

Lauk 

Dr. 

D. 

McGann 

Mr. 

C. 

Wootten 

Mr. 

N. 

Young 


ABSENT: Mayor Volrich 

Alderman Marzari 
Mrs. D. Shadbolt 


ALSO PRESENT; 


Mr. E. Fladell 
Ms. F. Fitzgibbons 


COMMITTEE CLERK: H. Dickson 


RECOMMENDATION 

1 . Overall Civic Festivals and Provincial Bi-Centennial Program 

Distributed at the meeting were copies of a City Manager's 
report dated October 25, 1977 (copy circulated) in which the 
Director of Social Planning reported on a method of dealing with 
the growing number and variety of civic festivals in Vancouver. 

The report included a schedule of festivals proposed for 
1978 and estimated costs of these events, including a number of 
guidelines and concluding with a series of recommendations. 

Appearing before the Committee on this matter were the 
Executive Assistant to the City Manager, the City Engineer and 
members of his staff, a representative from the Police Department 
and a representative from the Park Board. 

During discussion, a number of corrections were made in the 
City Manager's report. 

It was noted during discussion that the anticipated City 
cost of approximately $100,000.00 for the 1978 events has increased 
considerably from previous years and that this increase reflects 
the 1978 Captain Cook Bi-Centennial programs. 

During consideration, the City Engineer drew the Committee's 
attention to the $10,000.00 listed as the City's cost for commu- 
nity events listed on Page 1 of the report. The City Engineer 
advised that there are over 200 parades held in the City each year 
and up until 1974, the City was involved in providing financial 
assistance for only three of these - the P.N.E. Parade, the Grey 
Cup Parade and the Remembrance Day Parade. There were no costs to 
the City for the remainder of the approximately 200 annual street 
parades . 


Continued 
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Part Report to Council ^ 
Council Committee on the Arts 
November 2, 19 77 


Clause No. 1 Continued 

The City Engineer explained to the Committee that in 1975, 
the City allocated approximately $1,000.00 by way of grants 
approved by City Council for such events. This figure rose to 
approximately $3,000.00 in 1976, about $7,000.00 in 1977, and 
is estimated to total $10,000.00 in 1978. 

The City Engineer expressed concern that this figure could 
dramatically increase unless there is strict control on the City's 
financial participation in these events. 

Mr. E. Fladell of the Social Planning Department responded 
that the allocation of $10,000.00 for community events is not 
intended to pay 100% of the costs of these events. 

The Chairman of the Committee indicated it is her understand- 
ing that the City's F.E.S.T. Committee would recommend to the 
Arts Committee which events the City should contribute to from 
the $10,000.00 allocated for community events. 

It was pointed out by the Executive Assistant to the City 
Manager that the intent of the report is to facilitate a presentation 
to Council covering a full year's program of festivals rather than 
under the present procedure of separate reports to Council on indivi- 
dual events. 

The City Engineer advised the Committee that in his opinion 
the guidelines contained in the report are inadequate and that 
therefore recommendation No. 2 calls for further review by the 
City Engineer and the Director of Social Planning, in consultation 
with the City Manager, of general operating guidelines and 
detailed operating procedures. 

The Chairman pointed out to the Committee that any recommenda- 
tion by the Committee that Council approve the recommendations 
contained in the report is not an approval of the guidelines con- 
tained in the report. 

Following further discussion, it was 

RECOMMENDED 

A. THAT the overall 1978 Civic Festivals budget of 
$182,000.00 as shown in the City Manager's report 
dated October 25, 1977, be approved in principle 
and be re-affirmed by the 1978 Council. * 

B. THAT the formation of Festival Expeditor Staff 
Team (FEST) be approved. General operating guide- 
lines and detailed operating procedures be further 
reviewed by the City Engineer and Director of Social 
Planning in consultation with the City Manager with 
report back to the Committee on the Arts. 

C. THAT $82,000.00 based on 20<: per capita, (410,000 
Vancouver City residents) immediately be requested 
from the Province. 


Continued . . . 


*It is the opinion of the Director of Legal Services and the Director 
of Finance that, although these funds would normally be in the form 
of grants, the City Charter, Section 2 04B, provides for expenditure 
of funds for 'the celebration of any anniversary or other patriotic 
events deemed by Council to be desirable'. This opinion is applic- 
able for 19 78 only and is based on recommendations from the Captain 
Cook Bi-Centennial Committee. 
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Regular Council, November 17, 1970 15 

MOTIONS 

1. Allocation of Land for Highway Purposes 
(various locations) 


MOVED by Aid. Rankin, 
SECONDED by Aid. Calder, 

THAT WHEREAS the registered owners have conveyed to the 
City of Vancouver, for highway purposes, the following described 
lands : 

1. East 7 feet of Lot 34, Block 2, District Lot 739, 
Group 1, New Westminster District, Plan 1645 
(6583 Knight Street) 

2. South 10 feet of the West 33 feet of Lot 10, Block 34, 
District Lot 302, Group 1, New Westminster District, 
Plan 198 (100 Block West 10th Avenue) 

3. North 10 feet of Lot 14, Block 34, District Lot 302, 
Group 1, New Westminster District, Plan 198 

(100 Block West 10th Avenue) 

4. South 10 feet of Lot 9, Block 34, District Lot 302, 
Group 1, New Westminster District, Plan 198 

(100 Block West 10th Avenue) 

5. South 10 feet of First: Lot 10 except the West 33 feet 
and South 10 feet of Secondly: Lot 11, both of Block 34, 
District Lot 302, Group 1, New Westminster District, 
Plan 198 (100 Block West 10th Avenue) 

AND WHEREAS it is deemed expedient and in the public 
interest to accept and allocate the said lands for highway 
purposes ; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
highway purposes, and declared to form and constitute portions of 
highway . 

- CARRIED 

2. Closing and Stopping Up 

(N/S Powell Street, East of Heatley Avenue ) 

MOVED by Aid. Rankin, 
SECONDED by Aid. Calder, 

THAT WHEREAS the City of Vancouver is the owner of all the 
streets and lanes lying within the limits of the City of Vancouver; 

AND WHEREAS the South 7 feet of each of Lots 32 and 35, 
Block 44, District Lot 181, Group 1, New Westminster District, 
Plan 196, is established for highway and is now surplus to the 
City's highway requirements; 

THEREFORE BE IT RESOLVED that the South 7 feet of each of 
Lots 32 and 35, Block 44, District Lot 181, Group 1, New West- 
minster District, Plan 196 be closed, stopped up and conveyed 
to the abutting owner; and 

BE IT FURTHER RESOLVED that the said portion of closed road 
be consolidated with the abutting lands. 

- CARRIED 


Part Report to Council 


(IV-3) 


Council Committee on the Arts 
November 2, 19 7 7 


Clause No. 1 Continued 

D. THAT the overall Festivals and events budget be 
administered by the Director of Social Planning 
and that funds be allocated after review of 
individual festival programs in consultation with 
the Chairman of the Council Committee on the Arts, 
City Manager and the Festival Expediter Staff Team. 

E. THAT the calendar of events be approved in principle 
and that authority be delegated to the Chief Con- 
stable and the City Engineer to approve details 
regarding parades and street closures to their 
specification. Representatives of these officials 
sit on the FEST Committee. 

F. THAT the street and traffic by-law 2 849, section 


88(3) be amended to change the notification of time 
from two weeks to 90 days but allowing for further 
notice in special cases, subject to the approval of 
the Chief Constable, and the Director of Legal 
Services prepare and submit the by-law amendment. 
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November 3, 1977. _-- 

VANCOUVER CITY PLANNING COMMISSION 


TO: His Worship the Mayor and 

Members of City Council 

SUBJECT: Progress Report - May to October, 1977 

CLASSIFICATION: Information 


The Vancouver City Planning Commission reports as follows: 
" INTRODUCTION 

In February of 1977, Mayor Jack Vol rich proposed to Council a re- 
structuring of the City Planning Commission to enable it to become 
more policy-oriented. He felt that the following should be the 
main features of a newly-structured Commission. It should be: 

(1) An advisory body to Council, provide insights, judgment 
and recommendations to assist Council in making decisions. 

(2) A source of community values - not a technical authority. 
Its primary duty should be to bring a community viewpoint 
to bear on a proposal . 

(3) A vehicle for public participation in the decision-making 
process. It should be structured in such a way as to be 
fairly representative of the community so that it will 
provide a pipeline to Council for community opinion. 

(4) It should also initiate community discussion and study. 

The subsequent by-law (#5064 dated March 29, 1977) listed the duties 
of the Commission as: 

"7(a) to obtain ideas and opinions of the citizens of 
the City of Vancouver about the future of their 
city; 

(b) to prepare, and thereafter keep up-to-date, a 
set of goals for the City which can be used to 
guide action for change, and to submit these 
for the consideration of Council annually; 

(c) to prepare and keep up-to-date a programme of 
policies or a plan for the future of Vancouver, 
and submit it for the consideration of City 
Council ; 

(d) to submit annually to Council a suggested budget; 

(e) to consider and report to Council on any proposal 
likely to have a significant effect on the future 
of the City." 

How a voluntary agency of fourteen people working in its spare time was 
to carry out the challenging tasks implicit in the By-law, became an 
important task in itself. No local precedents existed but community 
goal-setting procedures had been developed in other places. With the 
aid of the Planning Department, members of the Commission were supplied 
with detailed information on the "Goals for Dallas" project and other 
similar material. Members then spent a whole Saturday in discussion. 
Subcommittees were set up to examine various possible aspects of a 
program. Members met with senior Planning Department staff to acquaint 
new members with the current work of the department and with the 
department's goals. One meeting was also helpfully attended by the 
City Engineer and some of his staff. These meetings occupied May and 
June. 
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PROGRAM ELEMENTS 

By July a form and directions for Commission activities had begun 

to be identified. These are outlined briefly below and are explained 

tnore fully in the later sections of this report. 

A. Citi/:en Input : 

1. Develop a practicable and meaningful way of 
obtaining citizen input. 

2. Give special consideration to local 
neighbourhoods . 

B. Goals: 


Based on the above, work toward formulation of a posi- 
tion paper or series of statements and/or questions 
for public discussion. 

C . Policies/Plan for the Future : 

1. Identify basic principles that should receive 
special emphasis. 

2. Find a method of focusing on the economic 
future of Vancouver. 

3. Examine current inipl ications for Vancouver of 
the Livable Region Program. 

D. Budget : 

1. Endeavour to work for the remainder of the year 
on current budget. 

2. Submit a program-oriented budget for 1978. 

E. Special Issues : 

1. Be prepared to comment on special issues or 
proposal s . 

2. Do not allow special issues to occupy too great 

a proportion of the Commission's limited available 
time until work is wel 1 -implemented in Sections (A), 
(B) and (C). 

3. At all times keep in view the long range aspects 
involved in special issues being considered. 


A. Citizen Input 

Opportunities exist in Vancouver for citizens to put forward their 
views on many issues. Those who do so are often the representatives 
of special interest groups or a comparatively narrow group of people 
affected by a given issue. The Commission has been searching for 
ways of reaching a good cross-section of the community. It was de- 
cided to begin with existing contacts. 

(a) Existing Contacts : 

Present membership on the Commission represents in itself a 
useful spread and opportunity to contact people in the busi'- 
ness world, community groups, various professions and certain 
areas of the city. The VCPC sponsors a Composite Committee 
composed of twenty-six active and interested groups and this 
year's chairman, Peter Ross, is a member of the Commission. 
It was felt that a useful start could be made by meeting 
with members of the Composite Committee in various groupings. 


Accordingly, to date, the Planning Commission has held 
discussions vn'th representatives of business groups, 
community groups, social agencies and the design profes- 
sions. All of these have made valuable inputs and viev/s 
and comments have been recorded in detail and filed for 
use in preparing a statement of goals. The Commission 
still has a list of groups and individuals with whom it 
would like to meet as soon as its schedule of meetings 
will permit. A list of contacts already made and those 
proposed is included in the appendix. Groups who have 
already met with the Commission have expressed appreci- 
ation of the opportunity. The comment has been made 
that it is a useful exercise to have an opportunity to 
talk generally about concerns and interests. There have 
been strong indications that most groups would like 
"another round" and the possibility of providing this in 
workshop form is being considered. 

One cannot but be impressed by the concern and interest 
of the participating individuals and groups who have 
identified themselves as concerned citizens prepared to 
share their insights and expertise. 


( b ) Citizens-at-large : 

The Commission recognizes that there are many citizens 
however who are not members of structured groups and whose 
views and aspirations are not often publicly stated or 
directly channelled. There have been some projects under- 
taken that have attempted to reach these groups and the 
Commission has looked at these. 

One was the "Vancouver Tomorrow" open workshop held about 
ten years ago. Another was a very professional survey, 
the "Urban Futures"" project funded by the Minister of 
State for Urban Affairs in 1974. 

The Commission considered the possibility of undertaking a 
sampling process. A meeting has been held with Professor 
Brahm Wiesman (School of Planning), Dr. George Grey (Soci- 
ology), Dr. John Collins (Adult Education) all of UBC, and 
Harry Lash, consultant. All of the above were closely in- 
volved in the 1974 Urban Futures project. All agreed that 
it would be useful for the Planning Commission to undertake 
a limited survey using a professional sampling process. 
The people surveyed could possibly then form a base group 
for regular sampling on major issues. This could provide 
a way of keeping abreast of major changes in public opinion 
and public values. It is in the values area and in matters 
of public priorities that most of the question marks are 
found . 


Local Neighbourhoods : 

Most members of the Commission have at some time been actively 
involved in their own local areas. They have indicated on the 
whole that they strongly support the current thrust to local area 
planning. The Commission had said that it would like to run a 
conference or workshop on local area planning; however the Kitsi- 
lano Planning Committee undertook such a project. It was felt 
that the citizen initiative was good and the Commission supported 
the workshop which took place on October 23. Members met with 
the Workshop Planning Committee and several members attended the 
workshop. A subcommittee is presently engaged in studying the 
Planning Department's report on Local Area Planning and will be 
forwarding its comments to Council in due course. 


A. 


B. Goal s 

If the City is to have a statement of (joals it is important that 
there should be strong indications of citizen support for such a 
statement. The Commission believes that the best way to get support 
is to start the process with considerable input, hence the activi- 
ties described in Section A. The proposed modus operandi is to 
take inputs received through the contacts outlined above; to dis- 
till from these a preliminary statement; to provide an opportunity 
for people involved in the "first round" to comment on such state- 
ment; and to modify the statement accordingly. It is hoped that the 
modified statement may then receive much wider attention. The most 
useful way of doing this would be to use the media and invite com- 
ment through newspapers, community television, and radio. The 
feedback received v/ould be used in preparation of the final draft 
to be sent to Council . 


C. Policies/Plan for the Future 

1. This will be one of the outcomes of the work on goals. However 
some principles and values already recognized are: 

(a) The importance of the conserver society approach - 
the unselfish society; 

(b) The importance of the relationship between jobs, 
housing and transportation; 

(c) The importance of recognizing the appropriate scale 
for planning from the regional to the local area, and 

(d) The importance of having an involved society so that 
insights and experience can be maximized. 


2. Commission members feel that there is a need for a good look 
at the economic future of Vancouver. It is recognized that 
the expertise of the economists is rarely tapped. A subcom- 
mittee has therefore been working for some weeks on a program 
for a workshop to be held in January, 1978. It is hoped that 
this workshop will feature background papers on aspects of 
the civic and regional economy and identification of economic 
factors that must be considered when major decisions are made 
Useful meetings with appropriate resource people have already 
been held. 


3. Livable Region Program 

Members have met with GVRD staff and with mem.bers of the '"■VRD 
Planning Committee. They have also discussed certain aspects 
of the Livable Region Plan with the groups with whom they have 
been meeting. Members feel that there is a need in Vancouver 
for a stronger GVRD public program and would like to see the 
GVRD undertake a renewed program of information and involvement 
amongst its constituents, as there are people who tend to re- 
gard the region as a mechanism for control and even suppres- 
sion, rather than an exemplification of a cooperating society. 

Because most members of the Commission have been involved in 
civic affairs for some time and therefore have some background 
in regard to the development of the GVRD and the Livable Region 
Program, they wish to examine the validity of some of the 
assumptions implicit in the Livable Region Program and the 
consequences of these for Vancouver. To assist greater under- 
standing of Vancouver's relationship with the GVRD, the Commis- 
sion is co-operating with the Composite Committee in an 
invitational one-day workshop on December 2, when the theme 
will be, "The Centre City and the Region". 
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D. Budget 

It is onticipated that the current funds will be adequate to the 
end of the year and a Finance Subcommittee is workinq on a new 

L . Special Issues 

The major focus of the Commission has been on the development of 
its goals and policy-making program. However, members are keenly 
interested in current issues. In line with their interest in the 
conserver society they have expressed a hope that some way will be 
found to save the King George High School. A subcommittee is 
currently preparing a report on some of the implications of the 
recently unveiled PNE proposals. Council referred to the Planning 
Commission the Parks Board response to proposals re: Stanley Park 
Entrance, made by their consultant and, after meeting with the 
Board, the Commission recommended the appointment of a special 
Task Force. The Commission Chairman, Mr. John Lecky, is serving 
as chairman of this Task Force and meetings have been attended by 
other Commission members. 

COfiCLUDING >-'F.H'U',KS 

Members of the Commission have responded to their formidable task with 
considerable enthusiasm and personal commitment. The first appointments 
were made in April and since then members have attended sixteen general 
meetings, most of them of several hours length, and have also participa- 
ted in committee work. 

A great deal of reading material has been supplied to members to provide 
them with the background for their work. Most members have participated 
in community activities. From time to time members have been present at 
Council and at Council Committees. They have been represented at two 
major planning conferences and the B. C. Economic Symposium, a conference 
on municipal energy management and the Local Area Planning Workshop. 

The Commission is represented on the Urban Design Panel and on the 
Conserver Society meetings called by Alderman Harcourt. Members have 
greatly appreciated the presence of elected officials at their discussions, 
as this always adds an important dimension to what is going on. 

The members are now emerging from the first phase, that of a fairly 
intensive familiarization program, and are eager to embark on the task 
of preparing their evaluation, preliminary goals, and policies for 
the information of Council and the public. 


Respectfully submitted. 



John Lecky, /gw i^g 
Chairman. 


Members of the VCPC: 


Executive: 


John MacO. Lecky, Chairman 
Peter Ross, Vice-Chairman 
Alan Barnes, 
Joyce Catliff, 
George Taylor. 


Members : 


Mary Kelly 
Jo-Ann Lee 
Rob Morris 


Charles Christopherson 
Donald Fairbrother 


Alderman Marguerite Ford 
Alderman Warnett Kennedy 
Parks Commissioner Ian Bain 
School Trustee Pamela HI ass 


Executi ve 

Coordinator Hilda Symonds 


FOR COUNCIL ACTION SEE PA6E(S) 


APPENDIX I 


Groups and Individuals who have met with the Commission, May - October, 1977 


GVRD Planning Committee : 

Mayor Gil Blair, Richmond 

Mayor Don Bell, North Vancouver District 

Alderman Don Ross, Surrey 

Mrs. Rhona Barrett, Director from Electoral Area B, loca-Buntzen 

GVRD Planning Department 

Mr. W. T. Lane, Director of Development 
Mr. Gerard Farry, Director of Planning 
Mr. Peter George, Census Information 

Business Groups: 

Tony Akester, President, Building Owners' & Managers' Association 
Mr. Gerry Lockhart, 
Mrs. Jill Watt, 

Mr. John Williams, Greater Vancouver Real Estate Board 

Mr. John Parker, Towns ite Committee 

Mr. Philip Boname, Urban Development Institute 

Mr. David Mooney, " " " 

Mr. Roy Ayler, Vancouver Board of Trade 

Mr. John Oliver, " " " 

Board of Parks and Public Recreation 

re: Stanley Park Entrance - Coal Harbour: 

Mr. Ian Bain, Chairman 

Mr. Russell Fraser, Planning Committee Chairman 

Mr. Andy Livingstone 

Mrs. E. M. Atkinson 

Mrs. M. A. Fowler 

Mr. Richard Mann, Consultant 

Mr. Stuart Lefeaux, Superintendent of Parks 

Mr. Larry Foster, Director of Planning 

Mr. Brian Wallace, Transportation Engineer 

Design-Oriented Groups : 

Mr. Arthur Cowie, Landscape Architect/Planner, Eikos Design Group 
Mr. Ian Davidson, Architect 

Mr. Bruno Freschi , Architect, Architecture and Planning Research 
Mr. Henry Hawthorn, Architect, Hawthorn, Mansfield and Towers 
Mr. Peter Cardew, Architect, Rhone and Iredale 
Mr. Roger Kemble, Architect 

Mr. Don Vaughan, Landscape Architect, Don Vaughan & Associates Ltd. 
Mr. Joe Wai, Architect, I.B.I. Group 

Neighbourhood Agencies: 

Mr. Elmer Helm, Neighbourhood Services Association 

Ms. Andrea Spindel, Social Planning and Review Council (SPARC) 

Mr. Bob Yates, Vancouver School Board 

Mr. Len Ryan, Vancouver Parks Board 

Mr. Bob Myers, United Way 

Ms. Joan McNeil , " 

Community Groups: 

Mr. Bob Carey, Community Arts Council 

Mr. Jim Craig, Chairman, Community Arts Council 

Mr. Harald Weinreich, Citizens' Council on Civic Development 

Mr. Herb Barbolet, Executive Director, Community Planning Association 

of Canada, B. C. Division 
Mr. David Driscoll, Chairman, " " " " 

Indi vidual s: 

Mr. Terry Tanner, Consultant 

Mr. Robert Prittie, former Chairman of GVRD 

Mr. Alan Sutton, Manager, Planning Process Group, B.C. Research 


Suggested Further Contacts 


City Boards and Commissions : 

Vancouver School Board 

Board of Parks and Public Recreation 

Heritage Committee 

Urban Design Panel 

Remaining Composite Committee Groups: 

Vancouver Council of Women 
University Women's Club 
Junior League of Vancouver 
Consumer Association of Canada 

Housing Interests : 

Central Mortgage & Housing Corporation 
Developers and financial organizations 
Property owners'and tenants' associations 

Senior Citizens' Groups; Students 


Further contact with local area groups 
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CITY OF VANCOUVER 
SPECIAL COUNCIL - NOVEMBER 8, 1977 
PUBLIC HEARING 

A Special Meeting of the Council of the City of Vancouver 
was held on Tuesday, November 8, 1977, at 2:00 p.m., in the 
Council Chamber, for the purpose of holding a Public Hearing 
to amend the Zoning & Development By-law. 

PRESENT: Mayor Volrich 

Aldermen Bellamy, Brown, Ford, Gerard, Gibson, 

Kennedy, Marzari, Puil and Rankin. 
Alderman Harcourt (Items 3 to 5 only) 

CLERK TO THE COUNCIL : D. H. Little 

COmiTTEE OF THE WHOLE 

MOVED by Aid. Ford, 
SECONDED by Aid. Gerard, 

THAT this Council resolve itself into Committee of the 
Whole, Mayor Volrich in the Chair, to consider proposed amendments 
to the Zoning and Development By-law. 

- CARRIED UNANIMOUSLY 

To aid the public present for the hearing, the Clerk 
read from the agenda that the Council had before it. 

1. FM-1 District Schedule 

(Fairview Multiple Dwelling District) 

An application was received from the Director of Planning 
to amend the text of Section 1(C) "Floor Space Ratio" by 
adding the following paragraph: 

"In computing the floor space ratio, site area shall 
be measured to the rear property line on sites where 
there has been no dedication for lane purposes or to 
the ultimate centre line of the lane on sites where 
land has been dedicated for lane purposes". 

The application was approved by the Director of Planning. 

The Director of Planning addressed Council and gave a brief 
explanation of the application. 

The Mayor called for speakers for or against the appliceition 
and no one appeared. 

MOVED by Aid. Puil, 

THAT the foregoing application of the Director of Planning 
be approved. 

- CARRIED UNANIMOUSLY 


2 . Rezoning - 115-121 Keefer Street 

An application was received from the Director of Planning 
to rezone Lot 2 of Lot A, Block 15, D.L. 196, Plan 7362, being 
115-121 Keefer Street 

From: CD-I Comprehensive Development District 
To: HA-1 Chinatown Historic Area District. 

The application was approved by the Director of Planning. 


cont'd. . . . 
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Rezoning - 115-121 Keefer 
Street (cont'd) 


A representative of the Planning Department explained to 
Council this application is for property near the intersection 
of Columbia and Keefer Streets and advised that a letter had 
been received from Mr. Harry Fan on behalf of the owner of the 
subject property stating that the owner had no objection to the 
proposed rezoning. 

The Mayor called for speakers for or against the application 
and no one appeared. 

MOVED by Aid. Rankin, 

THAT the foregoing application of the Director of Planning 
be approved. 

- CARRIED UNANIMOUSLY 


3. Rezoning - S/W Corner East 29th 
Avenue and Prince Albert Street 

An application was received from Mr. Roy Lisogar, Fraser 
Villa Ltd., to rezone Lots 1-8 inclusive of Lot C, Block 14, 
D.L.'s 391 and 392, Plan 1727 being the southwest corner of 
East 29th Avenue and Prince Albert Street 

From: RS-1 One Family Dwelling District 

To: CD-I Comprehensive Development District. 

The proposed CD-I By-law would restrict the form of 
development as follows: 

Uses : - apartment building containing a maximum of 62 dwelling 

units 

- customarily ancillary uses including off-street parking 

subject to such conditions as Council may by resolution 
prescribe. 

Floor Space 

Ratio; Not to exceed 0.80 (after dedication) 

In computing the floor space ratio, all floors, whether earth 
or otherwise (with ceilings more than 4 feet in height) of all 
buildings, shall be included, both above and below ground 
(measured to the extreme outer limits of the buildings) except 
parking areas, the floor space of which is at or below the 
highest point of the finished grade around the building. For 
the purposes of this section the gross cross-sectional areas 
of stairways, fire escapes, elevator shafts, chimnevs and any 
other services which, in the opinion of the Director of Planning, 
are similar to the foregoing, shall be included as floor area at 
each floor at which they are located; balconies, canopies, sun- 
decks and any other appurtenances which, in the opinion of the 
Director of Planning are similar to the foregoing, may be ex- 
cluded from floor area measurement provided the total floor area 
of all such excluded items does not exceed 8 per cent of the 
permitted floor area. Patios and roof gardens also may be 
excluded from floor area measurement provided that any sunroofs 
or walls forming part thereof are approved by the Director of 
Planning. 

Not to exceed 25 feet nor 2 storeys plus a cellar. 


Off-street parking spaces shall be provided and maintained in 
accordance with Section 12 of the Zoning and Development By-law 
provided that parking for residential use shall be assessed at 
one parking space for each 725 square feet of gross floor area 
used for residential purposes. 


Height ; 

Off-street 
Parking; 


cent ' d. 
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Alderman Hardwick - 

2100 Block West 7th Avenue 


requested the Corporation Counsel 
be asked to look into the complaints 
received in respect of the care of 
property in the 2100 block West 7th 
Avenue and report to Council at its 
next regular meeting. 

His Worship the Mayor so directed. 


Alderman Bird - 

Petition re Noise: Kiwassa 

Neighbourhood Services 

Association 


MOVED by Aid. Wilson, 
SECONDED by Aid. Bird, 

THAT this communication be referred to the Noise Committee 
of the Greater Vancouver Regional District. 

- CARRIED 

NOTICE OF MOTION 

1. Sunday Hours of Operation: 
Gastown Merchants 


MOVED by His Worship the Mayor, 

THAT WHEREAS the Attorney General of the Province of British 
Columbia is prepared to issue fiats in connection with the 
operations of the merchants in Gastown on Sunday; 

AND WHEREAS he has instructed the City Prosecutor to 
prosecute under these fiats; 

THEREFORE BE IT RESOLVED THAT the City Council move that 
the Attorney General of the Province of British Columbia be 
requested not to issue any fiats for prosecution until the 
Vancouver City Corporation Counsel, in consultation with the 
City Prosecutor, investigate the possibility of amending the 
Vancouver City Charter to declare an area to be designated as 
Gastown as an historical site with exemptions and privileges 
associated within its boundaries. 

(Notice) 

2 . Lottery re 1971 Centennial Project 

MOVED by Aid. Phillips, 

THAT WHEREAS the City will have to raise a substantial sum 
of money to finance its share of the 1971 Centennial project or 
else lose the contributions from senior governments: 

THEREFORE BE IT RESOLVED THAT the Corporation Counsel report 
on the steps that would be necessary to conduct a special civic 
lottery to finance Vancouver's share of the 1971 Centennial 
project. 

(Notice) 

(Notice was recognized on foregoing two motions 
accordingly) 


The Council meeting adjourned at 6:00 p.m. 


referred to a communication from 
the Kiwassa Neighbourhood Services 
Association in respect of noise 
from Great Northern trains running 
between Union and Powell Streets 
under the Hastings Viaduct. 


*** 
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Rezoning - S/W Corner East 29th 
Avenue and Prince Albert Street 
(cont'd) 


And subject to the following conditions: 

(i) That Lots 1-8 inclusive of Lot C, Block 14, D.L.'s 391 
and 392, Plan 1727, be first consolidated into one 
parcel and the owner dedicate to the City the required 
lands for lanes and streets purposes as determined by 
the City Engineer, and these be so registered in the 
Land Registry Office. 

(ii) That the detailed scheme of development in a Development 
Permit Application be first approved by the Director of 
Planning following advice from the Urban Design Panel, 
having due regard to the overall design, provision and 
maintenance of landscaping, vehicular ingress and egress, 
off-street parking, garbage collection facilities and 
provision of useable outdoor space. 

(iii) The form of development is not to be materially different 
from the plans prepared by Stephen Galovics Architects, 
dated July 10, 1977, revised August 4, 1977 and stamped 
'Received, City Planning Department, August 15, 1977'. 

Should the above conditions not be complied with by the owners 
within 120 days from the date of the Public Hearing, then the 
approval granted at the Public Hearing shall expire. 

Any consequential amendments. 

The Director of Planning approved the application. 

The Director of Planning gave a history of this proposal 
and advised Council that the Floor Space ratio was shown as 
0.8 in error and should be amended to read 0.75. He 
indicated that the lower floor space ratio may mean a reduction 
in the maximum number of dwelling units from 62 to 58. 

The Director of Planning also advised of a resolution 
passed by the Kensington Area Citizens Advisory Committee v/hich 
requested that the Kensington Area Planner, on behalf of the 
Committee, request Council to adjourn the Public Hearing to a 
later date. 

The Mayor called for speakers for or against the application 
and representations were received as follows: 

Mr. Russ Podmerou of 942 East 29th Avenue, suggested that 
the proposed development is not family-oriented in that 
the units are relatively small. He presented a number of 
pictures of the site and a petition signed by residents of 
the area opposed to the development. 

Mrs. R.J. Grant, a resident of the Fraser Villa Apartment 
Building, 4550 Fraser Street, advised that the Fraser Villa 
looks out over the subject site and urged Council to approve 
the development which she felt would be an asset to the 
neighbourhood . 

Mrs. L. Berger, a resident of East 30th Avenue, expressed 
some concern over the appearance of the existing Fraser 
Villa Apartment Building. 

Miss Kathleen Bartlett, 4552 Prince Albert, complained that 
houses in the neighbourhood became run-down after being 
purchased by the applicant. 

A representative of the Riley Park Planning Committee spoke 
in opposition to the proposed rezoning. 

Mrs. M. Hawes, 4550 Fraser Street, urged approval of the 
application. 


Cont 'd 
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Rezoning - S/W Corner East 29th 
Avenue and Prince Albert Street 
(Cent 'd) 


A resident of the 4500 Block Fraser Street also spoke in 
favour of the proposed rezoning. 

Mrs. Joan Favell, 4550 Fraser Street, spoke in favour of the 
proposed development stating it would be an improvement to 
the neighbourhood. 

Mr. Roy Lisogar, the applicant, provided Council with a 
brief verbal history of his proposed development pointing 
out that residents in the neighbourhood were canvassed 
for their reaction to the proposal and not one opponent 
to the proposal was found. Mr. Lisogar urged approval of 
his development, but pointed out that the new floor space 
ratio of 0.75, which the Director of Planning had requested 
be substituted, would have the effect of reducing the 
development by four (4) units. 

A letter dated November 3, 1977, from the Chairman of the 
Riley Park Citizens N.I. P. Planning Committee was noted. 

MOVED by Aid. Harcourt 

THAT this Public Hearing be adjourned for two weeks, to 
be reconvened in the evening at a suitable location in the area. 

- CARRIED 

(Aid. Gerard, Gibson, Kennedy and the Mayor opposed) 


4 (a) Rezoning - 2til5 Ash SLreet 

An application was received from Hanson-Erb Architects to 
rezone Lot B of 9 and 10, Block 379, D.L. 526, being 2615 Ash 
Street 

From: RI'I-3A Multiple Dwelling District 
To: CD-I Comprehensive Development District for 
hospital and customary ancillary uses, 
subject to such conditions as Council 
has prescribed by resolution. 

The proposed rezoning would amend the plan forming a part 
of By-law No. 4772 (being the CD-I By-law for the Vancouver General 
Hospital and Cancer Institute area) to include this site, in order 
that it will be subject to the same conditions and regulations as 
that By-law. 

The Director of Planning approved the application. 

A representative of the Planning Department gave a brief 
explanation of this application. 

The Mayor called for speakers for or against this application 
and no one appeared. 

MOVED by Aid. Rankin, 

THAT the foregoing application of Hanson-Erb Architects 
be approved . 

- CARRIED UNANIMOUSLY 
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4 (b) 636 West IQth Avenue 

An application was received from the Director of Planning 
to rezone Lot 7, Block 379, D.L. 526, Plan 991 being 636 West 
10th Avenue 

From: CD-I Comprehensive Development District 
To: CD-I Comprehensive Development District. 

The existing CD-I By-law No. 4974 for the site it identical 
in text to the CD-I By-law No. 4772 (being the By-law for the 
Vancouver General Hospital and Cancer Institute area) . The 
proposed change makes no substantive alterations except to apply 
the same conditions and regulations in CD-I By-law No. 4772 to 
this site. By-law No. 4974 is then repealed. 

The Director of Planning approved the application. 

A representative of the Planning Department briefly addressed 
Council on this matter. 

The Mayor called for speakers for or agiinsr -cms application 
and no one appeared. 

MOVED by Aid. Rankin, 

THAT the foregoing application of the Director of Planning 
be approved. 

- CARRIED UNANIMOUSLY 


5. Sign By-law No. 4810 

(Housekeeping Amendment) 

An application was received from the Director of Planning 
as follows: 

(a) amend the text to reorder and update Schedule I 
"Comprehensive Development Areas". 

(b) amendment to establish Sign Regulations for the 
newly-established CD-I By-law (29th Avenue and 
Prince Albert Street if rezoned to CD-I) . 


The Director of Planning approved the application. 

The Mayor called for speakers for or against this application 
and no one appeared. 

MOVED by Aid. Gibson, 

THAT the application of the Director of Planning to amend 
the text to re-order and update Schedule I "Comprehensive 
Development Areas" be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Puil, 

THAT the application of the Director of Planning for an 
amendment to establish Sign Regulations for a proposed 
CD-I By-law (29th Avenue and Prince Albert Street if rezoned to 
CD-I) be referred to the adjourned Public Hearing , which is to 
be reconvened in the evening in the Kensington area. 


- CARRIED UNANIMOUSLY 
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C0MI4ITTEE OF THE WHOLE 

MOVED by Aid. Rankin, 

THAT the Committee of the Wliole rise and report. 

- CARRIED UNAInIIMOUSLY 

MOVED by Aid. Bellamy 
SECONDED by Aid. Rankin 

THAT the report of the Committee of the Whole be adopted and 
the Director of Legal Services be instructed to prepare and bring 
in the necessary amendments to the Zoning and Development By-law. 

- CARRIED UNANIMOUSLY 


The Soecial Council Meetina adiourned at 3:20 p.m. 


The foregoing are Minutes of the Special Council Meeting 
(Public Hearing) of November 8, p7\l, adopted on 
November 22, 1977. ! j 
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CITY OF VANCOUVER 
SPECIAL COUNCIL - NOVEMBER 11 , 19 77 
PUBLIC HEARING 

A Special Meeting of the Council of the City of Vancouver 
was held on Thursday, November 17, 1977, at 7:30 p.m., in the 
Auditorium of the Vancouver Planetarium, 1100 Chestnut Street, 
for the purpose of holding a Public Hearing to amend the Zoning 
and Development By-law. 

PRESENT: Mayor Volrich 

Aldermen Bellamy, Brown, Ford, Harcourt, 

Kennedy, Marzari, Puil and Rankin 

ABSENT: Alderman Gerard 
Alderman Gibson 

CLERK TO THE COUNCIL : M. Kinsella 

C0I4MITTEE OF THE WHOLE 

MOVED by Aid. Puil, 
SECONDED by Aid. Harcourt, 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Volrich in the Chair, to consider proposed amendments to the 
Zoning and Development By-law. 

- CARRIED UNANIMOUSLY 

To aid the public present for the hearing, the Clerk read 
from the agenda that the Council had before it. 

1. Kitsilano Point Zoning 

An application was received from the Director of Planning 
to amend the Zoning and Development By-law as follows: 

A. RT-2A TWO-FAMILY DWELLING DISTRICT SCHEDULE 
(Two Family Dwelling) 

Various text amendments to the RT-2A Schedule, the 
principal amendments being as follows: 

(i) to reduce the outright floor space ratio from 
the current 0.75 to 0.60; 

(ii) to permit one- and two-family dwellings as a 

conditional use to a floor space ratio of 0.75, 
subject to prior approval of the Director of 
Planning; 

(iii) to include dwelling units in basements as a 
conditional use; 

(iv) changes to parking requirements; and 

(v) other consequential amendments. 

Details of the specific amendments proposed are contained 
in the City Manager's report of May 19th, 1977 (Review of 
Kitsilano Point Zoning) and. also the City Manager's 
report of August 18, 1977, a draft By-law and a list 
comparing the existing and proposed zoning schedules, all of 
which were before Council. 

B. RT-IA TWO-FAIOLY DWELLING DISTRICT SCHEDULE 
(Two-Family Dwelling) 

Establishment of a new District Schedule, with principal 
uses being one- and two-family dwellings as well as a 
number of other conditional uses. 

cont'd. . . . 
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Kitsilano Point Zoning 
(cont ' d) 


Details of the subsequent amendments proposed were 
contained in a draft By-law which was before Council. 

C. VARIOUS AI4ENDI1ENTS TO SCHEDULE "D" (ZONING 
DISTRICT PLAN) 


Amendments are made to Schedule "D" (Zoning District 
Plan) of Zoning and Development By-law No. 3575, as 
outlined on a map which was before Council. 

Also before Council were copies of an explanatory plan, and 
draft By-laws containing the proposed text amendments and the 
proposed plan amendments. 

At the request of the Mayor, City Planner Miss J. Hlavach, 
Mr. R.R. Youngberg, Associate Director - Area; Planning, and Mr. 
R. Scobie, Zoning Division, provided a lengthy explanation of 
the various aspects of the rezoning proposals applied for by the 
Director of Planning. 

Ms. Hlavach, in her explanation, noted that several 
committees of local residents were involved in many months of 
preliminary discussions and meetings which culminated with the 
rezoning application. It was also noted that the Standing 
Committee on Planning and Development held public meetings in the 
area earlier this year to explain the proposals. 

In order to ensure that the public had as full an understanding 
as possible of the rezoning proposals, the Mayor called for 
questions from the audience and a numlaer were heard, each of which 
was answered by representatives of the Planning Department. 

The Mayor called for speakers for or against the application 
and representations were received as follows: 

Mr. R.D. Keir, 1089 Richelieu Avenue, said he did not 
understand the proposals and suggested there was not 
sufficient notice given of the Public Hearing and that the 
average homeowner was confused and has difficulty understanding 
the details contained in the Director of Planning 's application. 
He also expressed opposition to a reduction in the amount of 
office space which may be permitted. 

Mr. J. Pelkovics, 1932 McNicoll Avenue, expressed opposition 
to the proposed reduction in floor space ratio from 0.75 to 
O.GO and requested that a ratio of 0.75 remain in the 
Kitsilano Point area. He also suggested that the absolute 
laaxiiiium jjuixaing height in RT-2 areas should be 37 feet and 
that any homes which provide more than one additional suite 
should be required to provide off-street parking. 

Mr. R. K. Baker, on behalf of the Suburban Business 
Properties Association, spoke in opposition to the application 
to rezone a number of C-2 commercial areas. Mr. Baker 
indicated that the Vancouver City Planning Commission as 
well as the Greater Vancouver Real Estate Board had earlier 
expressed opposition to any changes in the C-2 zones. 

Mr. J. Pierce, 3404 West 3rd Avenue, expressed opposition 
to the height limitation proposed in the RM-3A1 zoning, 
saying that an absolute maximum of three storeys should be 
allowed and filed a petition concerning a development in 
the proposed RM-3A1 zone on the north side of West 4th 
Avenue at Collingwood. 


cont'd. . . . 
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Kitsilano Point Zoning 
(cont'd) 


Mrs. Grundy, 3435 West 1st Avenue, requested that no further 
conversions of single family residential use to multiple 
family residential be permitted because of parking problems 
in the vicinity of her home. 

Mr. Frank Hyde, 3421 West 10th Avenue, suggested that notice 
of the Public Hearing was inadequate and that the meaning of 
the proposals appeared to him to be vague. 

Mr. J. Bruchet, 3791 West 8th Avenue, requested that the 
3 700 Block West 8th Avenue be included in the proposed 
rezoning in that area. 

Mr. D. Towers, Architect, 3549 West 4th Avenue, 
congratulated the Planning Department for 
its proposals and agreed with an earlier submission that 
C-2 zones not be rezoned as, he suggested, the proposals 
for C-2 zones would put too much power in the hands of the 
Planning Department. 

Mr. W. Wilding, Architect, 2574 Vine Street, congratulated 
the Planning Department on its proposals and admitted that 
while many of the objections are valid, the proposals are 
creative and a good effort. 

Mr. J. Timmer, Architect, 2 060 Whyte Avenue, also commended 
the Planning Department for its rezoning proposals, but 
suggested that the wording in the explanation of the 
conditional use of a higher floor space ratio of 0.75 is 
superfluous and requested that the wording "taking into 
account the houses along the street" be struck out as the 
conditional use already states that the higher floor space 
ratio should reflect the character of the streetscape. 

A citizen of the area asked what protection there would be 
from increased parking problems and suggested there should 
be a referendum on the entire rezoning application. 

Mr. Timrains, 2966 West 4th Avenue, expressed opposition to 
the application to amend the C-2 zoning. 

A resident of the area questioned the legality of what he 
termed down zoning without a referendiam. 

Dr. G. Jinks, 2450 Cornwall Avenue, commended the Planning 
Department on its proposals but expressed concern over 
increased traffic problems and suggested that one way streets 
be examined, particularly on Cornwall Avenue and Point Grey 
Road . 

Mr. Horvath, 1806 West 14th Avenue, suggested that a 12 
block area bounded by 12th Avenue, 16th Avenue, Arbutus 
and West Boulevard should not be included in the rezoning 
proposals but should be considered part of South Vancouver. 
He also stated he had no opposition to the rezoning. 

A resident of the area pointed out that the proposals for 
the C-2 zoning would still permit approximately 15 different 
types of uses at the discretion of the Planner. 

MOVED by Aid. Har court, 

THAT the foregoing application of the Director of Planning 
be approved. 

(Amended) 

cont'd. . . . 
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Kitsilano Point Zoning 
(cont'd) 


MOVED by Aid. Kennedy in amendment, 

THAT, in the foregoing application of the Director of Planning, 
the proposals to rezone the C-2 areas be deleted from the overall 
application. 

- CARRIED 

(Aldermen Harcourt, Marzari and Rankin opposed) 

The motion to amend having carried, the motion as amended 
and reading as follows was put and CARRIED: 

"THAT the foregoing application of the Director of Planning 
with the exception of the proposals to rezone the C-2 
areas, be approved." 

(Alderman Bellamy opposed) 


C0M4ITTEE OF THE WHOLE 

MOVED by Aid. Brown, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Brown, 
SECONDED by Aid. Ford, 

THAT the report of the Committee of the Whole be adopted and 
the Director of Legal Services be instructed to prepare and bring 
in the necessary amendments to the Zoning and Development By-law. 

- CARRIED UNAInIIMOUSLY 


The Special Council adjourned at approximately 10:20 p.m. 


The foregoing are Minutes of the Special Council meeting 
(Public Hearing) of November 17, 1977, adopted on 
November 29, 1977. h ! 
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CITY OF VANCOUVER 
SPECIAL COUNCIL MEETING 


A Special Meeting of the Council of the City of Vancouver 
was held on Tuesday, November 22, 1977, commencing at 11:00 a.m., 
in the No. 1 Committee Room, Third Floor, City Hall to discuss 
the disposition of City-owned properties in Blocks 129 and 130, 
Locarno . 

PRESENT ; Mayor volrich (in the Chair for a 

portion of the meeting) 
Alderman Kennedy (in the Chair for the 
remainder of the meeting) 
Aldermen Bellamy, Brown, Ford, Gerard, 
Gibson, Har court, Marzari, 
Puil and Rankin. 

CLERK TO THE COUNCIL; M. L. Cross 


1 . Locarno - Blocks 129 and 130 

On November 8, 1977, when considering recommendations con- 
tained in the Report of the Standing Committee on Planning and 
Development dated September 29, 1977, Council also considered a 
letter dated October 27, 1977 from the Chairman of the Board of 
Parks and Recreation containing the following resolution: 

"THAT the Board remind City Council that it has no 
authority to dispose of park sites, such as those 
in Block 130, without the consent of the Park Board 
and further that the Board request City Council to 
defer action on Block 130 until the Board meets 
with City Council to further discuss this matter." 

Council agreed to meet with the Park Board as soon as pos- 
sible to discuss the matter . 

The Chairman of the Park Board, i. Bain, and Park Commis- 
sioners DuMoulin, Eraser, Fowler and Wainborn were present. 

The Mayor noted the following resolutions which have been 
adopted by Council: 

a) Amended recommendations of the Standing Committee on 

Planning and Development dated August 28, 1975 contained 
in the following extract from the Council minutes of 
September 16, 1975 : 

MOVED 

THAT recommendations A(i) to (iv) of the Committee contained 
in this clause, amended as follows, be referred to the Standing 
Committee on Planning and Development to discuss with the community 
and the Park Board, discussion to include multiple housing alter- 
natives 

"A. That Alternative A, including the following, be proceeded 
^ with: 

(i) Blocks 130 and 129 to be disposed of by way of 
prepaid leases for single-family homes, thereby 
providing funds for Jericho Park development, 
subject to the concurrence of the Park Board ; 


cont 'd 
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(ii) Locarno Park Extension to be retained as a local 
park serving the immediate neighbourhood; 

(iii) Community Builders Ltd., and the City to proceed 

with joint or separate subdivision of approximately 
twenty (20) single- family lots, measuring approxi- 
mately 55 ' X 115 ' , and City-owned property at 2nd 
Avenue and Sasamat to be subdivided to provide ten 
(10) single-family lots of similar size, possibly 
involving minor exchange of lands between them; 
the lot size to be approved by the Approving 
Officer . " 

- LOST 

(Underlining indicates 
amendment) 

MOVED 

THAT amended recommendations A (i) , (ii) and (iii) as quoted 
above be approved . 

- CARRIED UNANIMOUSLY 

MOVED 

THAT recommendations B and c of the Committee contained in 
this Clause be approved . 

- CARRIED 

MOVED 

THAT the communication from the Park Board dated September 10, 
1975, be received for information. 

- CARRIED UNANIMOUSLY 


b) Recommendations of the Standing Committee on Planning and 
Development dated September 29, 1977 adopted by Council 
on October 18, 1977 ; 

"A, THAT the Park Board be requested to immediately inform 
the Director of Planning and the City Engineer of plan- 
ning activities at Jericho Park, i.e., issues of traffic, 
parking and other impacts on the surrounding area. 

- CARRITED UNANIMOUSLY 

B. THAT the balance of the recommendations contained in the 
Manager's Report dated August 2, 1977 be deferred until 
the Planning Department work programme for 1978 is re- 
ceived . 

- CARRIED UNANIMOUSLY 

C. THAT Council's decision of September 16, 1975 be reaf- 
firmed and the Supervisor of Properties be instructed 
to immediately dispose of the properties in Blocks 129 
and 130, with the exception of the easterly 4 lots of 
Block 130, by way of prepaid leases for single-family 
homes, thereby providing funds for Jericho Park develop- 
ment, subject to the concurrence of the Park Board. 

- CARRIED 

D. THAT the Director of Planning be instructed to make 
application to rezone the C-1 property in Blocks 129 
and 130, and refer same direct to Public Hearing. 

- CARRIED 

cont ' d 


The foregoing are Minutes of the Regular Council 
meeting dated November 17, 1970. 
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Locarno - Blocks 129 and 130 (cont'd) 


c) Recommendations contained in a report of the City Manager 
dated July 7, 1976, adopted by Council on July 27, 1976 ; 

"(1) The City-owned properties in Blocks 129 & 130 not 
affected by the road realignment and rezoning 
proposals be disposed of by way of prepaid leases 
for one period only of 60 years and that the 
Acting Supervisor of Property and Insurance be 
authorized to advertise the properties for lease, 
incorporating the necessary items and conditions 
to the satisfaction of the Director of Legal Services. 

(2) Further, that the net proceeds from the prepaid 
leases be allocated to the Park Board's Jericho Park 
development fund. 

(3) The street ends remain dedicated to permit servicing 
of utilities and be used for parking purposes as in 
the past. 

- CARRIED UNANIMOUSLY 

Commissioner Bain advised that the Park Board on October 18, 
1977 requested Council to defer consideration of the disposition 
of the City-owned properties in Block 130. Council did not defer 
the matter and reaffirmed its previous decision of September 16, 
1975 to dispose of the properties in Blocks 129 and 130 by way of 
prepaid leases. 

The Board on November 8, 1977 reiterated their September 10, 
1975 position that Council has no authority to dispose of park 
sites such as those in Block 130 without the consent of the Park 
Board. 

Commissioner Bain advised that the Board wishes to retain 
Block 130 as it is to allow an orderly process for development 
which would include an analysis on the effects the increased 
traffic generated by any development of the site. He noted that 
the Director of Planning had recommended that a study be under- 
taken of the various developments in the entire Jericho /Locarno 

area. Mr. Bain suggested that a committee comprised of represent- 
atives of Council, Park Board, their staffs and citizens groups, 
be set up. This Committee could be the sounding board fox opposing 
groups to work out their differences and form a concensus for the 
area . 

The Mayor noted the memorandum dated November 22, 1977, dis^ 
tributed at the meeting and addressed to the members of Council 
and Park Board from the City Manager in which he advises: 

"1) Although some of the lots in Block 130 were bought with 
5-Year plan funds for park purposes, they were not turned 
over to the care and custody of the parks Board. 

Hence, legally a 2/3 majority of Council can divert the 
lands for other purposes without concurrence of the Parks 
Board. 


cont ' d 
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Locarno - Blocks 129 and 130 (cont'd) 


2) Notwithstanding the above. Council has throughout agreed 
to make its resolutions to dispose of the land subject 
to concurrence of the Parks Board . 

3) Such approval was, in fact, given by the Parks Board on 
November 17, 1975. 

4) The above approval by the Parks Board was subject to 
certain conditions . These were resolved by an exchange 
of letters which resulted in the Council resolution of 
July 27, 1976, (quoted previously) . 

Commissioner Fowler indicated that although there was approval 
by the Park Board in 1975, the present Park Board should have an 
opportunity to discuss the matter. 

(Mayor Volrich left the meeting and Alderman Kennedy assumed 
the Cha ir ) 


The City Manager was asked to comment on the legality of the 
Council action of October 18, 1977 reaffirming the Council action 
of September 16, 1975 — to reaffirm an action of a previous Council, 
is a two-thirds majority of full Council necessary. At the October 
18, 1977 Council meeting there were only seven affirmative votes 
as three of the ten Council members present were opposed to the 
motion . 

The City Manager indicated that he would check this point with 
the Director of Legal Services and further advise Council. However, 
he advised that the Council actions of September 16, 1975 and 
July 27, 1976 are still valid. 

MOVED by Aid. Puil 

THAT the Council resolution of September 16, 1975 with respect 
to the disposition of the properties in Blocks 129 and 130 
be rescinded. 

(deferred) 

MOVED by Aid. Harcourt 

THAT the foregoing motion be deferred to a regular meeting 
of Council. 

- CARRIED 

(Aldermen Puil and Rankin opposed) 


The Special Council Meeting adjourned at 12:20 p.m. 


NOTE: Subsequent to the meeting, the City Manager advised 
that the Director of Legal Services states the 
September 16, 1975 Council resolution is still valid 
and the October 18, 1977 Council resolution was unnecessary. 
TO rescind the September 16, 1975 instructions to dispose 
of the lots in Blocks 129 and 130 would require a simple 
majority. 


The foregoing are Minutes of the Speci^Jj Council meeting 
of November 22, 19 77, adopted on November 29, 197 7. 

ff MAYOR 


CITY CLERK 
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CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 


A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, November 22, 1977, in the Council Chamber, 
commencing at 2:00 p.m. 


PRESENT : Mayor Volrich 

Aldermen Bellamy, Brown, Ford, Gerard, 
Gibson, Harcourt, Kennedy, 
Marzari, Puil and Rankin. 

CLERK TO THE COUNCIL: D.H. Little 


PRAYER 

The proceedings in the Council Chamber were opened with 
prayer, offered by the Civic Chaplain, the Reverend Allon 
Hornby, Pastor of the Broadway Pentecostal Tabernacle, Vancouver. 

'IN CAMERA' MEETING 

The Council was advised that there were matters to be 
considered 'In Camera' later in the day. 

ADOPTION-OF-MINUTES 

MOVED by Aid. Kennedy 
SECONDED by Aid. Ford 

THAT the minutes of the following Meetings be adopted: 

Special Council - November 8, 1977, 
Regular Council - November 8, 1977, 

Special Council (Public Hearing) - November 8, 1977. 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Ford 
SECONDED by Aid. Kennedy 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Volrich in the Chair. 

- CARRIED UNANIMOUSLY 


COMMUNICATIONS OR PETITIONS 

1 . Regional District Review Committee 

The Council noted a News Release, dated October 28, 1977, 
from the Minister of Municipal Affairs and Housing concerning 
the Provincial Government's Regional District Review Committee, 
advising that the Committee's terms of reference will allow it 
to seek briefs from interested parties and to hold public hearings 
in various locations throughout British Columbia. 

MOVED by Aid. Marzari 

THAT a submission to the Regional District Review Conunittee 
be made by the City of Vancouver, and the Mayor and City Manager, 
in consultation with appropriate Department Heads, prepare the 
submission in draft form for the consideration of Council. 


- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIONS (Cont'd) 


2. Development Permit Application 
958 Bute Street 


A letter dated November 7, 1977, from Horst Dammholz Realty 
Ltd., was noted, requesting to appear as a delegation concerning 
its project at 958 Bute Street. Council was advised that a 
report from the administration is expected to be before Council 
on the subject, on November 29, 1977. 

MOVED by Aid. Rankin 

THAT the delegation request from Horst Dammholz Realty Ltd., 
be granted. 

- CARRIED UNANIMOUSLY 


3. Establishment of Council 

Committee on the Disabled . 

Under date of November 10, 1977, the Mayor submitted the 
following letter on establishing a Council Committee on 
the Disabled: 


On October 27th Aldermen Ford, Marzarl, Kennedy and I met with the Director 
of Social Planning and a group of citizens to discuss the attached proposal 
to establish a Council Committee on the Disabled. This proposal was the 
result of a number of meetings involving the Mayor's Office, Social Planning, 
SPARC of B.C. and a number of citizens, either themselves disabled or 
Interested In the needs of disabled persons. 

I recommend, with the concurrence of Aldermen Ford, Marzarl and Kennedy, 
that Council approve the establishment of a Committee on the Disabled, 
with terms of reference as outlined in the proposal. The first term of 
the Committee would coimnence January 1st, 1978. If Council approves the 
proposal to establish a Council Committee on the Disabled, I would recommend 
Alderman Ford as Chairman and Alderman Marzarl as the other Council 
representative and the other members as follows: 


Bill Bain 
Emerald Bartlett 
Pam Frazee 
Tony Du Moulin 
Paul Thlele 


Jackie Hooper 
Winston Leckle 
Roberta McLeod 
Tom Parker 


I further recommend that funds in the amount of $1,Q00 be approved for the 
first year to cover such expenses as interpreting arid transportation. 


r.OVED by Aid. Ford 

THAT the recommendation of the Mayor be approved and the 
Director of Social Planning be responsible for administering 
the funds involved. 

- CARRIED UNANIMOUSLY 


4. Proceeds from Sale of "Vancouver - 
The First One Hundred Years". 


The Mayor submitted a letter dated November 16, 1977, 
concerning the City's publication "Vancouver - The First One 
Hundred Years" and, on a suggestion made, amended his recommendation 

The letter, as amended, reads as follows: 


Cont'd 
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COMMUNICATIONS OR PETITIONS (Cont'd) 

"Vancouver - The First One Hundred Years " (Cont 'd) 

"This book has now been published and I believe that 
most members of Council have received a copy. The 
publisher is quite optimistic about the prospects for 
the sale of the book and the City will be sharing the 
royalties. The publisher has estimated that the 
City may well earn an amount of about $10,000 in royalties 
in the first few months of public sale. 

I think that rather than bringing these funds into our 
General Revenues, it would be advisable to have these 
funds go into a special fund to assist with future 
publications about the City. This could be designated 
as the "City Publishing Reserve" and I would recommend 
this to the City Council. 

It should be noted that the preparation of the book was 
very much the work of our "Urban Reader" staff and I 
think that they are to be highly commended on the excellence 
of this publication." 


MOVED by Aid. Brown 

THAT the foregoing recommendation of the Mayor be approved. 

- CARRIED UNANIMOUSLY 


STANDING COMMITTEE REPORT 

II. Report of Standing Committee 
on Finance and Administration 
(November 3, 1977) 


Champlain Heights Community Services 
Site Study - Summary Report 
(Clause 1) 


In considering this clause concerning a summary report on 
the Champlain Heights Community Services Site Study, the Council 
noted a letter dated November 22, 1977 from the Board of Parks 
and Recreation on the subject, in which the Board expressed 
concern that capital funding of $1,500,000 for 1978 for the 
project, would be from the Park Board Supplementary Capital Funds 
for 1978. The Board sought clarification from the Council as 
to the total capital funds it could expect, before it agreed to 
such a large capital expenditure. The Board also advised of the 
following resolution passed at its meeting on November 21, 1977: 

"THAT the Board approve the Architect proceeding 
with preliminary planning for the Champlain 
Heights Community Services Centre, estimated to 
cost $85,000, and also approve an expenditure 
of $98,500 to bring the proposed elementary 
school gymnasium in the Services Centre up to 
community recreation standards, and the Super- 
intendent be requested to report on satisfactory 
arrangements with the School Board for use of the 
gymnasium for community recreation purposes. 

- Carried." 

The Chairman of the Park Board, Mr. Bain, and Commissioner 
Fowler, were present and addressed the Council on the Board's 
concerns . 

MOVED by Aid. Brown 

THAT the recommendations of the Committee be approved, 
after changing recommendation 'C to read as follows: 


Cont'd 
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STANDING COMMITTEE REPORT (Cont'd) 

Champlain Heights Community 
Services Site Study. (Cont'd) 

"THAT subject to the approval of recommendations A and B 
that Ron Howard, Architect, be retained by the City to 
proceed with preliminary drawings for the overall plan, 
and that an amount of $85,000.00 be allocated for this 
purpose, the monies required to be provided out 
of capital funds as varied for the purpose, and the 
Director of Legal Services bring in the required by-law: 

FURTHER this work to proceed with approval of the City 
Manager, only after the Park and School Boards have 
formally endorsed the proposed developments and related 
financing program." 

»- (amended) 

MOVED by Aid. Kennedy 

THAT recommendation "C' of the Committee be deferred. 

- LOST 

(Aid. Bellamy, Brown, Ford, Gerard, Gibson, Harcourt, 
Marzari, Puil, Rankin and the Mayor opposed) 


MOVED by Aid. Rankin (in amendment) 

THAT the following words be struck from the motion by 
Alderman Brown : 

"FURTHER this work to proceed with approval of the City 
Manager, only after the Park and School Boards have 
formally endorsed the proposed developments and related 
financing program." 

- CARRIED 

(Aid. Bellamy, Brown, Ford, Kennedy and Marzari opposed) 

The amendment having carried, the motion, as amended and 
reading as follows, was put and CARRIED UNANIMOUSLY 

"THAT the recommendations of the Committee be approved, 
after changing recommendation 'C' to read as follows: 

•THAT subject to the approval of recommendations A and B 
that Ron Howard, Architect, be retained by the City to 
proceed with preliminary drawings for the overall plan, 
and that an amount of $85,000.00 be allocated for this 
purpose, the monies required to be provided out 
of capital funds as varied for the purpose, and the 
Director of Legal Services bring in the required by-law.* 


CITY MANAGER'S AND OTHER REPORTS 


A. MANAGER'S GENERAL REPORT 
NOVEMBER 18, 1977 


Building & Planning Matters 
(November 18, 1977) 


The Council considered this report which contains four 
clauses identified as follows: 

CI. 1: Kitsilano N.I. P. - Completion of Implementation 
Stage 

CI. 2: D.P.A. - 3641 Point Grey Road 
CI. 3: Downtown Eastside N.I. P. - Budget and Staff 
Alterations 

CI. 4: Mt. Pleasant N.I. P. - Six Month Progress Report 
and Administration 

Cent 'd . . . . 
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CITY MANAGER'S & OTHER REPORTS (Cont'd) 

Building & Planning Matters (Cont'd ) 

Clauses 1-4 inclusive . 

MOVED by Aid. Marzari 

THAT clauses 1 and 2 of this report be received for 
information and the recommendations of the City Manager, as 
contained in clauses 3 and 4, be approved. 

- CARRIED UNANIMOUSLY 


Fire & Traffic Matters 
(November 18, 1977) 

Mount Pleasant N.I. P. - 
Traffic Improvement Measures. 
(Clause 1) 


MOVED by Aid. Harcourt 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 


Finance Matters 
(November 18, 1977) 

The Council considered this report which contains seven 
clauses identified as follows: 

B.C. Jockey Club & Burrard Amusements 
Placement on Business Tax Roll 
Property Tax Exemption for Vancouver Resource 
Society for the Physically Handicapped 
Quarterly Review of Revenues and Expenditures, 
1977 Operating Budget as at September 30, 1977 
Collection By-law Fines - Staffing 

Renewal of Fiscal Agency for City Debenture Issues 
Loans to Shon Yee Benevolent Association & SPOTA 
Vancouver Centre Development Ltd. - Letter of Credit 


CI. 

1: 

CI. 

2: 

CI. 

3: 

CI. 

4: 

CI. 

5: 

CI. 

6: 

CI. 

7: 


B.C. Jockey Club and Burrard 
Amusements - Business Tax Roll 
(Clause 1) 


In considering this clause. Council was advised that requests 
have been received from B.C. Jockey Club and Burrard Amusements 
to defer this clause until the December 13th Council Meeting. 

MOVED by Aid. Brown 

THAT this Clause be deferred as requested, pending presentation 
of briefs, or the hearing of delegations. 

- CARRIED UNANIMOUSLY 


Property Tax Exemption for Vancouver 

Resource Society for the Physically Handicapped 

(Clause 2) 

MOVED by Aid. Gibson 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 
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CITY MANAGER'S & OTHER REPORTS (Cont'd) 
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Finance Matters (Cont'd) 

Quarterly Review - 1977 Operating 
Budget as at September 3 0, 197 7 
(Clause 3) 


MOVED by Aid. Harcourt 

THAT the recommendation of the City Manager be approved, 
and the items involving Crown Dominion, National Harbours Board, 
Grants, and the item entitled Scavenging Fees (reduction in revenue) 
be referred to the Finance and Administration Committee for further 
review. 

- CARRIED UNANIMOUSLY 


Clauses 4 and 5 

MOVED by Aid. Ford 

THAT the recommendations of the City Manager, as contained 
in clauses 4 and 5 of this report, be approved. 

- CARRIED UNANIMOUSLY 


Loans to Shon Yee Benevolent 
Association and SPOTA 
(Clause 6) 


MOVED by Aid. Marzari 

THAT the recommendation of 
in this clause, be approved. 


the City Manager, as contained 

- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 


Vancouver Centre Development Ltd., 
Letter of Credit 

(Clause 7) 

MOVED by Aid. Puil 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 


Personnel Hatters 
(November 113 , 1977) 

The Council considered this report which contains four 
clauses identified as follows: 

CI. 1: Matters Relating to Statutory Holidays - Christmas 

Day, Boxing Day and New Year's Day 
Cl. 2: Leave of Absence without Pay - Mr. John E. Bunyan, 

Vancouver Firefighters' Union, Local 18 
Cl. 3: Proposed 1977 Non-Union Casual Wage Rates - 

Park Board 

Cl. 4: Training Course - Computer Services Division 

Statutory Holidays - Christmas Day, 
Boxing Day and New Year ' s Day 
(Clause 1) 


MOVED by Aid. Kennedy 

THAT the recommendation of the City Manager, as contained in 
this clause, be approved. 


- CARRIED UNANIMOUSLY 
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Personnel Matters (Cont'd) 

Clauses 2-4 inclusive . 

MOVED by Aid. Bellamy 

THAT the recommendations of the City Manager, as contained 
in clauses 2, 3 and 4 of this report, be approved. 

- CARRIED UNANIMOUSLY 


Property Matters 
(Hovember 18, 1977) 

The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Lease of City-owned Property, Portion of 

Cromwell Street 
CI. 2: Request by Purciiaser to Defer Payments on Sale 

of City Lot - S/S 6th Avenue between Spruce & Alder 
CI. 3: Renewal of Leases - Parcel 1 of Parcel M, D.L. 318, 

Undeveloped Portion of 75th Avenue, East of Milton 

Clauses 1-3 inclnsive 

MOVED by Aid. Gibson 

THAT the recommendations of the City Manager, as contained 
in clauses 1, 2 and 3 of this report, be approved. 

- CARRIED UNANIMOUSLY 


B . Cedar Cottage N.I. P. Appropriations 

MOVED by Aid. Rankin 

THAT the recommendation of the City Manager, as contained 
in this report, be approved. 

- CARRIED UNANIMOUSLY 


C. Ground Lease: City of Vancouver to 

H. Haebler Co. ,Ltd. , - Assisted Rental 
Project at 7th Avenue and Laurel Street 

MOVED by Aid. Ford 

THAT the recommendation of the City Manager, as contained 
in this report, be approved. 

- CARRIED UNANIMOUSLY 


D. Free Downtown Bus Service 

MOVED by Aid. Kennedy 

THAT the recommendation of 
in this report, be approved. 


the City Manager, as contained 

- CARRIED UNANIMOUSLY 


BOARD 0=-' AnMINTSTIUTlON . . . (WORKS) 


NOVEMBER 13TH, 1970 


WORKS & UTILI TY MATTERS 


CITY ENGINEER'S REPOR T 


1. Twin Sewer in the Lane South of Burnaby Street 
between Nicola Street and Bidwell Street 


"The existing sewer is too small and should be replaced by 
separate (twin) sewers. A catch basin spur to Burnaby Street on 
Cardero Street is also required. 


The estimated cost is $41,000. 


I REODMMEND that $41,000 for this work be appropriated from 
Account Code 0116/7906 "Miscellaneous - Unallocated" in the 1970 
Sewers Capital Budget." 

Your Board RECOMMENDS that the foregoing be approved. 


2. Leasing Portion of the West side of Granville Street 

South of 64th Avenue in front of Pa rcel A of Lot 6. Block 2. D .L.325 

"The 10 foot widening strip in front of Parcel A of Lot 6 
Block 2, D.L. 325, has been dedicated to the City. The abutting owner 
has made application to lease back the 10 foot strip until the physical 
widening of the street takes place. Other owners in the area have leased 
back the widening strips for a ten year period subject to notice of 
cancel lation. 


I RE(X)MMEND that the 10 foot strip of road in front of Parcel A 
of Lot 6, Block 2, D.L. 325, be closed, stopped up and leased to the 
abutting owner subject to the following conditions. 

a) The lease to be for a 10 year period subject to a 6 month 
notice of cancellation if the area is required for 
municipal purposes. 

b) A nominal rental of $10.00 for the term of the lease. 

c) No buildings to be constructed on the lease area. 

d) At the termination of the lease the area to be returned 
to the City in a condition satisfactory to the City 
Engineer. 

e) An agreement satisfactory to the Corporation Counsel 
and City Engineer." 

Your Board RECOMMENDS that the foregoinp be approved. 


Regular Council, November 22, 1977. 

STANDING COMMITTEES & OTHER REPORTS 


Report of Standing Committee 
on Finance and Administration 
(November 3, 1977) 


Departmental Review - 
Health Department 
(Clause 1) 


MOVED by Aid. Brown 

THAT the recommendations of the Committee, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 


II. Report of Standing Committee 
on Finance & Administration, 
November 3, 1977 

The Council considered this report which contains two 
clauses identified as follows: 

CI. 1: Champlain Heights Community Services Site Study 

Summary Report 
CI. 2: Grant Request - B.C. & Yukon Chamber of Mines 

For Council action on Clause 1 - see pages 3 & 4. 

Grant Request - B.C. and 
Yukon Chamber of Mines 
(Clause 2) 


Alderman Brown advised Council that, subsequent to the 
Committee meeting, in discussing this matter with the represent- 
atives of the B.C. and Yukon Chajnnber of Mines, the organization 
has now suggested that its grant request be withdrawn. 

The Council agreed and no further action was taken. 


III. Report of Standing Committee 
on Finance & Administration 
(November 10, 1977) 


Departmental Review - 
Permits & Licenses 
(Clause 1) 


In considering this clause, the Council was advised that 
the Director of Permits & Licenses is of the opinion that clarif- 
ication is required regarding paragraph 2, page 5 of the report. 
Alderman Brown proposed, and the Council agreed, that the record 
be amended by substituting the following: 

"In response to a query representatives of the department 
advised inspectional time was involved in the enforcement 
of the Fire By-Law and liquor inspections. 25% of 
inspectional time is involved in the Standards of Maint- 
enance By-law which is handled on a complaint basis and 
routinely in areas such as. Cedar Cottage and Kitsilano. 
It was also stated that particularly in the core area 
there _is continuous review, and key inspections are carried 
out routinely by health and fire." 

MOVED by Aid. Brown 

THAT the recommendations of the Committee, contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 
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STANDING COI-U-IITTEE REPORTS (cont'd) 

IV. Report of Standing Coitimittee 
on Community Services , 
November 10, 1977 

The Council considered this report which contains nine 
clauses identified as follows: 


CI. 

1: 

CI. 

2: 

CI. 

3: 

CI. 

4: 

CI. 

5: 

CI. 

6: 

CI. 

7: 

CI. 

8: 

CI. 

9: 


Sale of Surplus City Furniture & Equipment 
Canadian Theatre of the Deaf 
Grant Request - Little Mountain Area Human 
Resources Society 

Liquor Permit Application - 3605 West 4th Avenue 
Liquor Permit Application - 340 Cambie Street 
Funding Cordova House 

B.C. Housing Management Commission - Rent Increases 
to Residents of Public Housing 
Entertainment in Cabarets 

Downtown Eastside Residents' Association - 
R.R.A.P. Funding 

Request from Pacific National Exhibition for 
Sale of Beer at National Hockey League Games 


Clauses 1, 2, 3, 4, 5 and 7 


MOVED by Aid. Rankin, 

THAT Clause 1 be received for information and the recommendations 
of the Committee contained in Clauses 2, 3, 4, 5 and 7 be approved. 

- CARRIED UNANIMOUSLY 
(Clause 2 was carried by the required majority) 

B.C. Housing Management Commission 
Rent Increases to Residents of 
Pioblic Housing (Clause 6) 

MOVED by Aid. Rankin, 

THAT recommendations A, B and C of the Committee contained 
in this Clause be approved; 

FURTHER THAT the Chairman and any members of the Standing 
Committee on Community Services wishing to join him, be authorized 
to meet with appropriate Provincial officials to discuss this 
matter. 

- CARRIED UNANIMOUSLY 


Downtown Eastside Residents' 
Association - R.R.A.P. Funding 
(Clause 8) 


MOVED by Aid. Rankin, 

THAT the recommendation of the Committee contained in this 
Clause be amended and then approved as follows: 

"THAT the Mayor, Chairman of the Standing Committee on 
Community Services and the City Manager request an 
answer from the Chairman and President of C.M.H.C. for 
the failure of the Federal Government to proceed as 
soon as possible with an amendment to the National 
Housing Act which will allow R.R.A.P. funding to be 
allocated for renovations to hotels and rooming houses 
and report back to Council on the responses received. " 


- CARRIED UNANIMOUSLY 


cont'd. . . . 
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STANDING COMMITTEE REPORTS (cont'd) 

Report of Standing Committee 
on Community Services, 
November 10, 1977 (cont'd) 

Request from P.N.E. for Sale of 
Beer at National Hockey League 
Games (Clause 9) 


MOVED by Aid. Puil, 

THAT the request of the Pacific National Exhibition for 
Council approval for the sale of beer in two enclosed areas on 
the lower level of the Coliseum during National Hockey League 
games be approved, subject to review by Council after one year. 

- LOST 

(Aldermen Gerard, Gibson, Harcourt, Kennedy, I»larzari 
and Rankin opposed) 


The Council recessed at approximately 3:50 p.m., and after 
an 'In Camera' meeting in the Mayor's Office, reconvened in open 
session in the Council Chamber at approximately 4:35 p.m. 


V. Report of Standing Committee 
on Planning and Development, 
November 10, 19 77 


Design Concept Area 10-B 
False Creek (Clause 1) 

MOVED by Aid. Harcourt, 

THAT the recommendation D of the Committee contained in 
this Clause be approved and recommendations A, B and C be deferred 

- CARRIED UNANIMOUSLY 


VI. Report of Standing Committee 
on Transportation, 
November 10, 1977 


The Council considered this report which contains four 
clauses identified as follows: 

CI. 1: Request for Pedestrian Actuated Traffic Signal 

33rd Avenue and Ontario Street 
CI. 2: Bus Shelters - Lighting and Benches 
CI. 3: Parking - 600 Block West 13th Avenue 
CI. 4: Tow-Aways (Private Impoundments) from Public 

Parking Lots 

Clauses 1, 2 and 3 

MOVED by Aid. Kennedy, 

THAT the recommendations of the Committee contained in 
Clauses 1, 2 and 3 be approved. 

- CARRIED UNANIMOUSLY 


cont'd 
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STANDING COMMITTEE REPORTS (cont'd) 

Report of Standing Committee 
on Transportation, 
November 10, 1977 (cont'd) 

Tow-Aways (Private Impoundments) from 
Public Parking Lots (Clause 4) 

Council also had before it a letter dated November 16, 19 77, 
from the Automotive Retailers' Association on this matter. 

Council agreed to hear representations from the following 
with respect to this clause: 

Mr. W.R. Wills, Automotive Retailers' Association, addressed 
Council on this matter and stated that he believed parking 
rates would be drastically increased if a total ban on towing 
were imposed. Mr. Wills suggested that Council initially 
approve moderate control measures leaving its option open to 
increase the degree of control if found necessary. 

Mr. R. Washtok, Rory's Towing, endorsed the comments of 
Mr. Wills. 

Mr. C. Flanders, representing Mr. L. Gunn, Can Tow, stated he 
favours the moderate control measures and also suggested the 
City limit, through licensing, the number of towing vehicles 
operating within the City. This would permit the City to 
take action against offending operators through cancellation 
of their licenses. He also indicated that his client would 
be willing to work on an ongoing basis in co-operation wj.th 
the City and other towing companies towards a resolution of 
this problem. 

MOVED by Aid. Kennedy, 

THAT recommendation A(l) and (2) of the Committee contained 
in this Clause be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Kennedy, 

THAT recommendation B(l), (2), (3), (4) and (5) of the 
Committee contained in this Clause be approved. 

- LOST 

(Aldermen Bellamy, Brown, Gerard, Gibson, Marzari, 
Puil and the Mayor opposed) 

MOVED by Aid. Bellamy, 
THAT 

(a) A ban on tow-aways from commercial parking lots except 
in cases where a hazard is created be approved, and 
the Director of Legal Services report back on ways and 
means of implementing this measure. 

(b) The City Engineer report further on the following 
proposed control measures: 

(i) the City require civic control of ticketing 
and/or towing in transient parking lots; 

(ii) the City require locking devices as an alternative 
to towing from transient parking lots. 

- CARRIED 

(Aldermen Har court and Rankin opposed) 

MOVED by Aid. Kennedy, 

THAT recommendations C and D of the Committee contained in 
this Clause be withdrawn. 

- CARRIED UNANIMOUSLY 


Regular Council, November 22, 1977 


COmiTTEE OF THE WHOLE 

MOVED by Aid. Puil, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Puil, 
SECONDED by Aid. Bellamy, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


BY-LAWS 

1. BY-LAW TO AMEND BY-LAW NO. 4 450, 
BEING THE LICENSE BY-LAW (Various 
License Fees) 


MOVED by Aid. Ford, 
SECONDED by Aid. Bellamy, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments , it was 

MOVED by Aid. Ford, 
SECONDED by Aid. Bellamy, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


2. BY-LAW TO AMEND BY-LAW NO. 4792, 
BEING THE GRANVILLE I^IALL BY-LAW 
(Use of Bicycles on the Mall) 

MOVED by Aid. Brown, 
SECONDED by Aid. Bellamy, 

THAT the By-law be introduced and read a first time. 

- CARRIED 

(Alderman Puil and the Mayor opposed) 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments , it was 

MOVED by Aid. Brown, 
SECONDED by Aid. Bellamy, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED 

(Alderman Puil and the Mayor opposed) 
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BY-LAWS (cont'd) 

3. BY-LAW TO AMEND BY-LAW NO. 4 243, 
BEING THE ENCROACHMENT BY-LAW 


MOVED by Aid. Puil, 
SECONDED by Aid. Gerard, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments , it was 

MOVED by Aid. Puil, 
SECONDED by Aid. Gerard, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNAl-IIMOUSLY 

4. BY-LAW TO AMEND BY-LAW NO. 2849, 
BEING THE STREET AND TRAFFIC 
BY-LAW (Parade Permit) 

MOVED by Aid. Gibson, 
SECONDED by Aid. Brown, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNAI^IMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Gibson, 
SECONDED by Aid. Brown, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


5. BY-LAW TO AMEND BY-LAW NO. 4068, 

BEING THE PLUMBING BY-LAW (Insertion 
of Sewer Connection Fees on Tax Roll ) 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Puil, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Puil, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 
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MOTIONS 

A. Closing, Stopping Up, Conveying to Abutting 
Owner & Consolidation (S/S 6th Avenue, East 
of Ontario Street) 

MOVED by Aid. Rankin, 
SECONDED by Aid. Marzari, 
THAT WHEREAS 

(1) The City of Vancouver is the owner of all the streets 
and lanes lying within the limits of the City of 
Vancouver; 

(2) The North 7 feet of the West h of Lot 3, Block 36, 
District Lot 200A, Plan 197 has been established 
for highway purposes under filing 43305; 

(3) The said 7 foot widening strip is no longer required 
for the widening of 6th Avenue; 

(4) The abutting owner wishes to acquire the said 7 feet; 

THEREFORE BE IT RESOLVED THAT the North 7 feet of West h of 
Lot 3, Block 36, District Lot 200A, Plan 197; be closed, stopped 
up and conveyed to the abutting owner and consolidated with the 
balance of said West h of Lot 3 to form one parcel. 

- CARRIED UNANIMOUSLY 

B. Allocation of Land for Lane Purposes 
(S 20' of Lot 14 of Lot 7, Blocks 10 
to 13 & 22 to 25, D.L.'s 391 & 392, 
Plan 1631) ^ 


MOVED by Aid. Rankin, 
SECONDED by Aid. Marzari, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for lane purposes, the following described lands: 

South 20 feet of Lot 14 of Lot 7, Blocks 10 to 13 and 
22 to 25, District Lots 391 and 392, Plan 1631; 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes, and declared to form and constitute portions of 
lane. 

- CARRIED UNANIMOUSLY 


C. Allocation of Land for Road Purposes 
(S 17' of Lots 17 and 18 of Lots 1 to 
3 and 17 to 19, Block 10, D.L. 2027, 
Plan 2995) 


MOVED by Aid. Rankin, 
SECONDED by Aid. Marzari, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for road purposes, the following described lands: 

South 17 feet of Lots 17 and 18 of Lots 1 to 3 and 17 
to 19, Block 10, District Lot 2027, Plan 2995, the same 
as shown outlined red on plan prepared by G, Girardin, 
B.C.L.S., dated May 20, 1977, and marginally numbered 
LF 8265, a print of which is hereunto annexed; 


cont'd. . . 
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MOTIONS (cont'd) 

Allocation of Land for Road Purposes 
(S 17' of Lots 17 and 18 of Lots 1 to 
3 and 17 to 19, Block 10, D.L. 2027, 
Plan 2995) (cont'd) 


AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for road purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
road purposes, and declared to form and constitute portions of 
road. 

- CARRIED UNANIMOUSLY 

D. Closing, Stopping Up, Conveying with 
Abutting Owner, Subdividing with 
Abutting Lands (Lane South of 10th 
Avenue, West of Ash Street) 


MOVED by Aid. Rankin, 
SECONDED by Aid. Marzari, 
THAT WHEREAS 

(1) The City of Vancouver is the owner of all the streets 
and lanes lying within the limits of the City of 
Vancouver; 

(2) Expansion of the Cancer Control Agency of British 
Columbia facilities requires the closure of the lane 
south of 10th Avenue westerly from Ash Street; 

THEREFORE BE IT RESOLVED THAT all the hereinafter described 
portions of lanes be closed, stopped up and conveyed to the 
abutting owner: 

(1) The remaining portion of lane dedicated by the deposit of 
Plan 991, Block 379, District Lot 526, lying between the 
production southerly of the westerly limit of Lot 6, 
Plan 991 and the production southerly of the easterly 
limit of Lot "B", Plan 5014, all of said Block 379; 

(2) All the lane dedicated by the deposit of Plan 13994 said 
Block 379. The same as shown outlined red and green 
respectively on plan prepared by Noel E. Peters, B.C.L.S., 
dated August 30, 1977, and marginally numbered LF8384, a 
print of which is hereunto annexed; and 

FURTHER BE IT RESOLVED THAT the aforementioned lanes, now 
closed, be subdivided with the abutting lands; and 

FURTHER BE IT RESOLVED THAT Council's resolution of 
January 18th, 1977, be rescinded. 

- CARRIED UNAl^IMOUSLY 
AND BY THE REQUIRED 
MAJORITY 


1. Conservation of Energy - Housing 
Development Demonstration Project 

MOVED by Aid. Kennedy, 
SECONDED by 

THAT WHEREAS recent reports suggest that solar space and 
water heating should be cost-competitive for single family 
homes within five to ten years; 

AND WHEREAS in multi-family buildings, the comparative 
performance of solar heating is improved through economies 
of scale; 

AND WHEREAS solar heating constitutes a non-polluting 
renewable technology; 


cont'd. . . . 
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MOTIONS (cont'd) 

Conservation of Energy - Housing 
Development Demonstration Project 
(cont'd) 

AND WHEREAS Other Government and private agencies are 
actively involved in research and development of solar space 
and water heating systems; 

THEREFORE BE IT RESOLVED THAT the National Research Council 
or other agencies be asked to collaborate with the City of 
Vancouver to ensure that at least one housing development be 
designed as a demonstration project and equipped with solar space 
and water heating in an effort to determine the extent to which 
this form of heating can contribute to the solving of the growing 
energy crisis; 

FURTHER BE IT RESOLVED THAT the City's officials be asked 
to study the technical, taxation, legal and financial factors 
arising from this proposal with a view to reporting at a later 
date on its feasibility; 

AND FURTHER BE IT RESOLVED THAT a federal grant be requested 
to pay for the innovative features and special studies required 
to create a successful demonstration project in Vancouver. 

(Notice) 

(Notice was called and recognized by the Chair) 


NOTICE OF MOTION 

The following Notice of Motion submitted by Alderman Rankin 
was recognized by the Chair: 

Proposed LRT System 

MOVED by Aid. Rankin, 

THAT WHEREAS rapid transit between Surrey, New Westminster, 
Burnaby and Downtown Vancouver is vital to the future of these 
communities ; 

AND WHEREAS the people of these communities are growing more 
and more intolerant about the increased vehicle movement to 
transport people about these communities during rush hour for 
working purposes; 

AND WHEREAS the roads used to transport these people are 
carving up residential areas and destroying the liveability of 
the region; 

AND WHEREAS the town centre concept of the Liveable Region 
Plan depends on the LRT system; 

AND WHEREAS the G.V.R.D. has made every effort to work with 
the Provincial Government to set up a Regional Transportation 
Authority and get LRT started with some funding help from the 
Provincial Government; 

AND WHEREAS the Provincial Government has shown in the last 
two months that it has no intention of establishing rapid transit 
in the G.V.R.D. area because of its commitment on expanded highway 
program, namely, one quarter of a billion dollars on the 
Coquihalla route and, more importantly, a $180 million commitment 
for Annacis Island crossing, which if it does go ahead, will set 
back the possibility of LRT in the immediate future; 

AND WHEREAS the people of these municipalities are not happy 
with the municipalities telling them that the problem lies with 
senior governments and they want the municipalities to do something 
about the problem themselves; 

cont ' d . . . . 


561 


Regular Council, November 22, 1977 17 

NOTICE OF MOTION (cont'd) 

Proposed LRT System 
(cont'd) 


AND WHEREAS the G.V.R.D. does not have the power to take 
action on a Light Rapid Transit system and the municipalities 
do have the spending power, providing they consult the people; 

AND WHEREAS to prepare detailed engineering feasibility 
studies and to search out the title and cost of the land and 
properly cost the LRT system will take somewhere between one 
and two years; 

AND WHEREAS the cost of these studies will be in the 
order of $1 million to $3 million; 

THEREFORE BE IT RESOLVED THAT Vancouver petition the Burnaby 
Council, the New Westminster Council and the Surrey Council to 
allocate, based on their per capita populations, sufficient funds 
to carry out the engineering studies to properly locate and cost 
the proposed LRT system and when this is done, to put a referendum 
to the people of their communities telling them the cost and 
location of the LRT system and asking for their approval to raise 
1/4 of the capital funds required to build the system, while 
calling on the Provincial and Federal Governments to raise the 
balance of the monies. 

(Notice) 


ENQUIRES AND OTHER I-IATTERS 


Alderman Brown - 
Proposed LRT System 


asked if the non-G.V.R.D. members 
of Council are in agreement with 
the actions taken by Council rep- 
resentatives on the G.V.R.D. 
Transportation Committee (the 
Mayor, Aldermen Brown & Kennedy) 
which is that the GVRD Committee 
continue its studies on the LRT lin 
and also that the GVRD position 
clearly be to continue to urge the 
Province to cost share with it on 
the LRT proposals. 

The Mayor advised the Provincial 
Government is expected to define 
its position within the next few 
days. 

No further action was taken. 


Alderman Rankin - 
Notification re Public 
Hearings 


requested the Mayor, with respect 
to Public Hearings, to instruct the 
appropriate officials to notify by 
postcard^i: all affected persons in a 
proposed rezoning area. 

The City Manager advised that the 
whole matter with respect to the 
procedure of Public Hearings is 
being reviewed and that he will 
report further on this matter. 
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3. Encroachment North side of Cordova Street 

West of Carrall Street 

Lot 11 except Parcel A, Lots 12 and 13, and 
Lot 14 except east 26 feet. Block 2. O.G.T. 

"The building situated on Lot 11 except Parcel A, Lots 12 
and 13, and Lot 14, except East 26 feet. Block 2, O.G.T. encroaches 
onto Cordova Street from zero to 0.34 feet. The ovmer wishes to 
have this encroachment validated. 

I RECOMMEND that the encroachment from the building on the 
above mentioned property be validated in accordance with the 
Encroachment By-law subject to the annual rental being $15.00 in 
accordance with the recommendation of the Supervisor of Property & 
Insurance ." 

Your Board RECOMMENDS that the foregoing be approved. 


4. Underground Utility Ducts Across Heather Street 
at 11th Avenue to Serve the Extended Care Unit 
of the Vancouver General Hospital 

"Paul Smith Associates, Architects, on behalf of the 
Vancouver General Hospital, has requested permission to install two 
concrete utility ducts, one to contain steam and pneumatic pipes and 
the other to contain electrical conduits across Heather Street at 
11th Avenue to serve the Extended Care Unit of the Vancouver General 
Hospi tal . 

Based on the 50c per square foot rate scheduled in the 
Encroachment By-law, the annual rental for street space occupied 
would be approximately $240. The applicant, on behalf of the 
Vancouver General Hospital, has requested that since the hospital is 
a non-profit organization, the annual rental charge be waived. 

Rental has been set at $1.00 per year in the case of similar 
applications in past years from the Vancouver General Hospital, 
B.C. Cancer Institute and G.F. Strong Rehabilitation Centre. 

The Encroachment By-law provides that Council may, by 
resolution, authorize fees and charges other than those scheduled in the 
By-law. 

I RECOMMEND approval on the following conditions: 

a) All details of design and installation of the utility 
ducts to be satisfactory to the City Engineer. 

b) An agreement satisfactory to the Corporation Counsel 
and the City Engineer be entered into. 

c) Rental to be $1.00 per year." 


Your Board RECOMMENDS that the foregoing be approved. 
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ENQUIRIES AND OTHER I4ATTERS (cont'd) 

Alderman Kennedy - advised that he had received a 

Jericho Hangars telegram from the Hon. Sam Bawlf, 

Minister of Recreation and 
Conservation ans'-zering his request 
with respect to availability of 
funds from the Recreational 
Facilities Assistance Fund, to 
assist with conversion of the 
Jericho Hangars. 


The Hon. Bawlf has advised that 
assistance through this Fund could 
be considered with respect to the 
Hangars. 

The City Manager advised that in 
accordance with Council's 
instruction. Social Planning and 
the Park Board are jointly working 
out priorities for applications 
for funding under this plan. Thesi 
priorities should include appli- 
cations from private agencies 
within the City. It is expected 
a report will be before Council 
in the near future. 


The Council adjourned at approximately 6:00 p.m. 


The foregoing are Minutes of the Regular Council meeting 
of November 22, 19 77, adopted on November 29, 1977. 
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BUILDING & PLANNING MATTERS 


INFORMATION : 

1. Kitsilano Neighbourhood Improvement Program: 
Completion of Implementation Stage 

The Director of Planning reports as follows: 

"The Neighbourhood Improvement Program in Kitsilano is very near to completion. 
The normal time period for implementation of N.I. P. is three years. City Council 
approved the Kitsilano N.I. P. Concept Plan on November 12, 1974 and therefore a 
deadline of October 31, 1977 has been aimed for in the completion of the implementation 
stage. This Concept Plan outlined how the $1.2 million allocated to Kitsilano would 
be spent, i.e. Recreation Facilities $273,000; Social Facilities $250,000; Social 
Housing $584,000; Planning and Administration $93,000. The Concept Plan has been 
altered several times to reflect changing priorities and costs. As will be shown, 
virtually all of the N.I. P. money has been allocated and most projects have been 
completed with most of the remainder under construction. 

CMHC has recently informed us that they consider the time period for the implementation 
stage to be measured from the date the Province approves the specific program, which 
means that the implementation of the Kitsilano program can continue until March 
13, 1978. 

As the Kitsilano program is virtually completed, the period between now and March 
13, 1978 will be used to monitor completion of outstanding projects, initiate 
construction of projects approved but not yet started and to finalize the budgets 
and formulate recommendations on the disposition of whatever funds may be remaining. 

On December 7, 1976 City Council approved closing down the Site Office in Kitsilano 
and a reduction in staff to one Site Office Co-ordinator. This staff position 
expires on October 31, 1977. It is not felt to be necessary to allocate any further 
staff to the Kitsilano N.I. P. at this time. The monitoring and implementation 
remaining will be carried out by existing in-house Area Planning staff. 

BUDGET SUMMARY 

Specific amounts from the Kitsilano N.I. P. budget were allocated to each of the 
four categories listed in the revised Concept Plan adopted by City Council on 
November 23, 1976. City Council has since approved the expenditure of almost all 
the money in each of the categories. 




Approved 



Allocation 

Expenditure 

Balance 

Recreation Facilities 

$430,600 

$430,600 



Social Facilities 

211,100 

211,100 



Social Housing (September 30/77) 

410,300 

406,933 

$ 3,367 

Rents received (minus costs) 



34,239 

Relocation of tenants 

10,000 



10,000 

Planning 

60,321 

49,455 

10,866 

Administration (September 30/77) 

77,679 

62,098 

15,581 

TOTALS 

$1,200,000 

$1,160,186 

$74,053 


Three small expenditures which would use the remaining housing funds plus some 
of the rental money have been recommended by the Kitsilano Planning Committee 
although Council has not yet had the opportunity to decide on them. Reports on 
these items will be forwarded shortly. 

STATUS OF PROJECTS 

The list attached as Appendix A details all 30 of the NIP projects approved for 
Kitsilano. All the projects listed, except for the Kitsilano Community Centre , 
the Arbutus and 4th Avenue mini -park, Tennyson Playground, Bay view Playground 
and Kits House Playground have been completed . 

Kitsilano Community Centre 

On October 4, 1977 City Council approved the funding and choice of contractor for 
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the Kitsilano Community Centre renovations and additions. Construction has begun 
and it will probably be summer 1978 before it is completed. 

Arbutus and 4th Avenue Mini -Park 

The Engineering Department and Planning Department are working out final design 
details for the Arbutus and 4th Avenue mini-park. Hopefully construction on 
this project will take place with the first good weather next spring. 

Tennyson School, Bayview School and Kits House Playgrounds 

The playground improvements being carried out in the Tennyson School grounds by 
the School Board crews are near completion. The playground improvements at Bayview 
School are being done by a group of people on a Canada Works grant. This work 
should also be completed shortly. The work on the improvements to the Kitsilano 
Neighbourhood House has just started. It will be several months before it is 
all finished. 

Social Housing 

N.I. P. funds were allocated to purchase land to be used for the development of 
social housing. These purchases have been carried out, but no decisions have 
been made by City Council as to who will develop the properties or what types of 
housing will be built. In December 1976 City Council asked the GVHC to develop the 
City owned properties in the 1800 Block West 5th Avenue (a portion of this property 
was purchased with NIP funds, the remainder was purchased for the now abandoned 
Arbutus-Burrard Connector proposal). The GVHC is presently investigating the 
possibility of developing various forms of family rental accommodation on this site. 
Once a feasible scheme has been produced, based upon a land cost acceptable to the 
City, then a report will be forwarded to City Council recommending the terms under 
which the property should be sold or leased. Under CMHC guidelines, a decision on 
the disposition of this property for social housing, regardless of the GVHC's plans, 
will have to be made before the March 13, 1978 deadline for NIP implementation. 
If the property is not to be used for social housing then the NIP funds used to 
purchase them must be returned to the NIP accounts and a decision on disposition 
of those funds must be made by the March 13th deadline. 

The other NIP housing site (in the 1900 Block West 2nd Avenue) is being investigated 
by the Community Alternatives Co-op at the request of the Kitsilano Citizens Planning 
Committee. This group is presently seeking CHMC commitment for funding and City 
approval of a multiple family building designed specifically for this site. As soon 
as the CMHC funding is assured (probably within the next month), a report will be 
forwarded to Council seeking approval of sale of this property to this group at. a 
price acceptable to all involved. 

The $10,000 allocated for relocation of the tenants displaced by development of 
the housing sites will be required once a definite redevelopment scheme for these 
sites is accepted. 

RESULTS OF NIP IN KITSILANO 

Besides the obvious physical improvements to the neighbourhood which occurred as a 
result of NIP, there were several less obvious intangible improvements. 

The Local Area Planning Program which examined comprehensively_the^^lanning issues, 
operated concurrently with NIP in Kitsilano. Even though strong citizen interest helped 
create LAP in the first place, NIP often acted as a catalyst for involvement in LAP 
in that people would get involved in NIP to try to get funding for their favourite 
project, they would see LAP in operation at the same time, and would often then get 
involved in both programs. 

N.I. P. also served as a catalyst for the formation of strong groups within the 
neighbourhood . For instance, several of the schools had very ineffective, non- 
involved parents committees when NIP first started. As the parents got involved 
in the NIP projects happening at the schools, they got more involved in all aspects 
of the schools. These schools now have very active and strong parents groups. 
Another example of this is the formation of the Kitsilano Intra-Community Day-care 
Services Society (KIDS). The various day-care groups in Kitsilano initially met 
together to co-ordinate their requests for NIP funding. They found they had other 
shared interests and eventually formed a permanent association, KIDS, to provide a 
continuing forum for discussion of common needs, problems and resources. 
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The Kitsilano Citizens Planning Committee dealt with both LAP and NIP in 
Kitsilano. It has developed from a group which was wracked by dissension and 
suspected by many into a strong and effective voice for the community . Even 
though intensive Planning Department involvement ceased on October 31, 1977, 
the Committee will continue to meet every two weeks to deal with ongoing 

planning issues in Kitsilano. The Planning Department will continue to provide 
minimal liaison service with the Committee. 

Often the expenditure of NIP funds ensured much more use and more efficient use of 
the facility improved. The school grounds in the four elementary schools were 
virtually bare before NIP and were used primarily by P.E. classes during school 
hours, by the children (to stand around, or possibly play a few team sports) 
during recess and lunch and once in a while by the older members of the community 
for team sports after school hours. NIP provided improvements to these school 
grounds which enable them to function and look like small parks and enable 
use by wider age groups both during and after school hours. 

NIP was used to attract other funding to produce better improvements than could 
be arranged with NIP or the other programs operating in isolation . For instance, 
$270,000 of NIP funding was used as seed money for the Kitsilano Conmunity Centre 
project. This money helped initiate a project that will cost more than $700,000 
with the remainder of the funds coming from the Provincial Recreation Grant, Community 
Centre Association, Park Board and City Capital funds. 

Finally, having NIP in Kitsilano enabled the benefits of the Residential 
Rehabilitation Assistance Program to reach homeowners and landlords in Kitsilano . 
More than 700 applications for RRAP funding have been received with a total 
renovation value of approximately $3,000,000 committed and a further $2,000,000 
pending. Both NIP and RRAP have created an atmosphere of neighbourhood upgrading 
and improvement which has resulted in a great deal of private renovation and improve- 
ment taking place without the direct use of either program. 

CONCLUSION 

The Director of Planning feels that NIP has been an extremely successful program in 
Kitsilano. Virtually all of the projects have been completed and are in use by 
community residents. Those few which have not been completed are far enough along 
that their completion is assured within a reasonably short time." 


The City Manager submits the foregoing report for the INFORMATION of City Council. 


2. 3641 Point Grey Road 

Development Permit Application #78672 

The Director of Planning reports as follows: 

"Development Permit Application No. 78672 has been filed by 
Mr. Tom Almas, to construct a 5 '6" high fence (in lieu of 
permitted 4') in the front yard of the existing one family 
dwelling. 

Resolution of City Council dated May 24, 1977 stated that 
all Development Permit Applications in the designated 
priority areas (between Alma Street and Balsam Street) of 
the north side of Point Grey Road are to be brought to the 
attention of Council. 

Ten neighbouring property owners were notified of this 
application and no objections were received. Two neighbours 
replied stating that they had no objections to the proposal . 

The Director of Planning has considered this Development 
Permit Application No. 78672 and is prepared to approve the 
fence at a height of 5 '6" but before giving final consideration, 
is reporting the matter to City Council as requested. " 

The City Manager submits the foregoing report of the Director of 
Planning for the INFORMATION of City Council. 
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RECOMMENDATION ; 

3. Downtown Eastside N.I. P. - Budget and Staff Alterations 


The Director of Planning reports as follows: 

"I PURPOSE OF REPORT 

The purpose of this report is to recommend budget and staff alterations re 
the Downtown Eastside Neighbourhood Improvement Program (N.I. P.) . 

II CURRENT SITUATION 

Budget 

The Downtown Eastside N.I. P. is a 1975 program. The Concept Plan, which 
specified the types of improvements required and allocated monies within 
the balance of the N.I. P. funds to achieve those objectives, was adopted 
by Council on September 28, 1976. The total implementation budget was 
$616,500. 

On December 7, 1976, Council approved the following reconmendation : 

"THAT the City assume the total administrative costs of $58,000 for 
the Implementation Stage of the Oppenheimer (Down town -Eastside) Area 
Neighbourhood Improvement Program." 

Council took the above noted action on the advice of the Director of Planning 
who reported that while administrative costs are a legitimate expense within 
N.I. P. programs and are cost-shareable with the senior levels of government, 
it was appropriate for the City to assume the total 1977 administrative costs 
of this Downtown-Easts ide program in view of the very low level of total 
funding for this area of high priority needs. 

City funds used for this administration budget derive from the 1974 previously 
unappropriated balance of the City's Neighbourhood Improvement Program fund. 
The administration budget expires on December 31, 1977 . 

Staff 


A Planning Assistant III and a R.R.A.P. Promoter are assigned to this program, 
and are located in a Site Office in the corrmunity. These positions are temporary 
and are approved to December 31, 1977 . Supervision of this program was provided 
by a Planner II until mid-year, and is now the responsibility of the Senior 
Area Planner; both these supervisory positions are permanent and are funded 
from the regular Departmental budget. 

Ill PROPOSED BUDGET AND STAFF ALTERATIONS 

The following budget and staff are recommended to provide for the continued 
effective administration of the Downtown-Eastside N.I. P. program. 

a) Extend the Downtown Eastside Planning Assistant III to December 31, 1978 , 
and provide a budget for this final phase of the Implementation Staged 

This is to ensure that the community will be properly consulted on the 
remaining implementation items, and that the necessary co-ordination is 
provided. It should be noted that the remaining projects involve the matching 
of N.I. P. funds with other funds from the senior levels of government and 
private organizations. Also, a review of the area's CD-I zoning is being 
carried out and will not be completed until the Spring. 

There are sufficient unused funds in the existing Planning and Implementation 
Stage Administration Account to adequately fund the proposed 1978 budget. 

b) Confirm the closing of the Downtown Eastside Site Office, effective 
December 31, 1977 . 

Continued intensive resident participation will not be required as this 
program is in its final phase of the Implementation Stage. It is noted 
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that regular meetings with the Oppenheimer Planning Committee will 
continue to be held and arrangements will be made to use existing space 
in the community. 

c) Consider the R.R.A.P. Promoter position as part of the later report on 
1978 R.R.A.P. Administration for all N.I. P. areas . 

IV RECOMMENDATIONS 

The Director of Planning RECOMMENDS: 

A. THAT the temporary Planning Assistant III (Downtown-Eastside) position, 
scheduled to be terminated on December 31, 1977, be extended to December 
31, 1978. 

B. THAT the Downtown Eastside N.I. P. Implementation Stage Budget from 
January 1, 1978 to December 31, 1978, contained in Appendix I, be -approved. 
(Funds for this budget are available within existing Downtown Eastside 
Rlanning and Implementation Stage Administration Account). 

C. THAT the closing of the Downtown Eastside Site Office be confirmed, 
effective December 31, 1977." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Director of Planning be approved. 


4. Mt. Pleasant N.I. P. Six Month Progress Report 
and Administration 


The Director of Planning reports as follows: 
" I. PURPOSE OF THIS REPORT 

The purposes of this report are to describe progress made on 
implementation of Mt. Pleasant N.I. P. projects and to recommend 
an appropriation of N.I. P. funds for continued administration of 
the program. 

It is a requirement of C.M.H.C. that a progress report on N.I. P. 
implementation be prepared at six month intervals. 

II. BACKGROUND - 

On September 28, 1976 Council approved the Mt. Pleasant N.I. P. 
Concept Plan which contains funding allocations for N.I. P. pro- 
jects and land use policies for future development in the Mt. 
Pleasant N.I. P. Triangle. In January 19 7 7 C.M.H.C. and the 
Province also approved the Concept Plan. 

The Concept Pl^n funding allocations are shown in Appendix I, 
and a map of the Mt. Pleasant N.I. P. Triangle is Appendix II. 

This is the second six month progress report, approximately one 
year after Council approval of the Concept Plan. 

III. N.I. P. PROJECTS 

The sections below outline briefly the status of each N.I. P. 
project listed in Appendix I. The numbers to the right indicate 
the amount allocated in the Concept Plan and the amount subsequent- 
ly appropriated by Council to date. 

a) Kivan Boys' and Allocated: $250,000 

Girls' Club Appropriated: $250,000 

This project entails construction of a new Kivan Boys' and Girls' 
Club to replace the ex-Club building which served the area for 
40 years until a fire in 1976. -There has been much investigation 
and discussion of suitable location alternatives for the new Club. 
On July 26, 19 77 Council approved a number of recommendations for 
implementation of the project at its former site at 12th and St. 
Catherines. 


Cont'd 


568 


Manager's Report, November 18, 1977 (BUILDING: A-4 - 6) 

Clause 4 Cont'd 

The Citizens' Committee and site office staff are now involved with 
the Development Permit Application for the new building, including 
meeting with residents adjacent to the proposed Club. 

A report will also be prepared for Council to recommend terms for 
the lease of the City-owned 12th and St. Catherines site to the 
Boys' and Girls' Club for the Kivan building. 

b) Neighbourhood House Allocated: $19 0,000 

Appropriated: $19 3,000 

On February 15, 1977 Council approved- appropriation of N.I. P. funds 
for purchase of 535 E. Broadway for use as a Neighbourhood House, 
operated by a local Board of Management under the auspices of the 
Neighbourhood Services Association. 

On May 31, 1977 Council approved the terms of the lease for N.S.A. 
use of 535 E. Broadway as a Neighbourhood House. During the summer 
the Building and Development Permit Applications were approved. 
Programs are underway at the new Neighbourhood House and the first 
Annual General Meeting and elections were recently held. 


c) Parks - South China Creek , 
Robson, and Sunny side - and 
E. 10th Ave. Closure 


Allocated: 
Appropriated: 


$369,000 

$358,000 - Parks 
$ 11,500 - Services/ 
Utilities 
$ 7,000 - Conting. 


Following park design-ins, surveys, and meetings in mid 1976, the Park 
Board prepared concept drawings for N.I. P. park improvements. Sub- 
sequent discussion and modification led to the final park plans, agreed 
on in the summer of 1977. 


On August 23, 1977 Council approved the appropriation of N.I. P. funds 

for ithe park improvements and for the closure of E. 10th Avenue to joini 
two sections of South China Creek Park. 

The work is currently underway, scheduled for completion in the Spring ' 

of 1978. The Citizens' Committee sub-committees are monitoring progress. 

Planning for Phase II Sunnyside Park will be initiated in 1978, possibly 
in conjunction with improvements to the adjacent Dickens School. 

Schools - Dickens and Allocated: $ 50,000 

Nightingale Elementary 

Suggestions for this N.I, P. allocation have focused on improvements 
to school grounds. In early 1978 the N.I. P. Committee and site office 
staff will solicit further input from the School Board, local school 
staff, parents and students for preparation of final plans and a report 
to Council to appropriate the N.I. P. funds. 

g) Planning & Administration Allocated: $145,312 ! 

See VI below. Appropriated: $148,684 


f) Bus Shelters Allocated: $ 45,000 

In April 1977 Council decided to delay construction of new Mt. Pleasant 
N.I. P. City shelters. This enables Mt. Pleasant N.I. P. to take advan- 
tage of existing City shelters which will become available for relo- 
cation when the new commercial shelters are put in place. This will 
represent a considerable savings to Mt. Pleasant N.I. P. when compared 
to new construction. 

The Engineering Department is currently negotiating City- wide locations 
with the commercial companies, and will be reporting progress to Council. 
When the locations of commercial shelters and nxamber of available City 
shelters are known, the Mt. Pleasant N.I. P. funds can be appropriated. 
Installation of the shelters is planned for the first part of 1978. 
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Allocated: $475,000 

Appropriated: $167,100 (1977 share) 

The purpose of these N.I, P. funds is to subsidize up to 25% of the cost 
of curbing and paving all unimproved streets in the N.I. P. Triangle: 87 
blocks out of a total of 134, Property owners and the Streets Capital 
Fund will be subsidized alike. 

The work will be done in two stages: half in 1977-78 and half in 1978-79, 

Notices of Intent for the 1977 share were sent to affected property 
owners in June 1977 and a Court of Revision was held on July 26, 1977 
at which the N.I.P, funds were also appropriated. 

The surveying is underway, and the 1977 curbs will be installed in the 
Spring of 1978, at which time the process for the final share will also 
get underway, 

h) Boulevard Trees Allocated: $100,000 

Appropriated: $ 50,000 (1977 share) 
Normally boulevard trees are installed after curbing as funds allow. 
Without supplementary funds, the size of the Mt, Pleasant N,I.P, curb- 
ing project would cause considerable delay in planting all boulevard 
trees. On September 27, 1977, Council approved an appropriation of 
N.I.P, funds for the 1977 share of boulevard trees,. The amount of 
N.I.P, funds required may be reduced by combining thexn with a Canada 
Works project. In 1978, funds for the 1978 share will be appropriated. 

Traffic Plan Allocated: $ 80,000 

To discourage through traffic on local streets while maintaining 
access for local residents, three traffic circles and a traffic 
diverter will be installed. 

These measures come from a City Engineering Department plan pre- 
pared in 1974, and updated and modified in 1976 through Mt. Pleasant 
N.I.P. in consultation with local residents and the City Engineer. 

Council will be asked within the coming month to approve appropriation 
of funds for the three traffic circles which will be installed with the 
curbs in the Spring of 1978. The traffic diverter will be installed 
with the 1978-79 share of curbing. 

jj Public Safety on 12th Avenue Allocated: $ 10,000 

Local concern over pedestrian safety on 12th Avenue between Fraser and 
Clark generated this N.I.P. allocation. 

On July 26, 1977 when Council approved a number of recommendations to 
implement the Kivan Boys' and Girls' Club project at 12th and St. Cath- 
erines, Council also approved a motion to install a pedestrian activated 
traffic light at this corner by the time Kivan opens. 

j^x Contingencies Allocated $ 62,829 

Appropriated: $ 13,372 

Funds from this account have been transferred to augment allocations 
for: Neighbourhood House ($3,000), E. 10th Ave. Closure ($7,000), and 
Administration ($3,372). An additional $1,684 will be required to 
balance the Neighbourhood House account for payment of property taxes. 

1 ) Possible Closure of 
St. Catherines 

This involves St. Catherines from 12th to the lane south of 12th Ave. 
A full or partial closure, to be incorporated in the open space design 
of the Kivan Boys' and Girls' development, is under study by Planning 
and Engineering. This will result in a report to Council, as directed 
by Council on July 26, 1977 when considering the Kivan report. 


g I Street Curbing 
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LAND USE POLICIES 

The Mt. Pleasant Concept Plan contains land use policies as well as 
N.I. P. allocations. It has been a priority of the local Citizens' 
N.I. P. Committee and planning staff to implement N.I. P. projects before 
inflation reduces the actual value and to have visible improvements in 
the community. 

During the coming year, the Citizens' Committee and planning staff will 
hold discussions and make recommendations to implement a number of land 
use policies outlined in the Concept Plan: a re-zoning to stabilize a 
residential block; clarification of the Concept Plan conversion policy; 
townhouse guidelines; corner store status. In addition, the Committee 
may work jointly with the new Kensington N.I. P. area on development of 
policies for the Kingsway commercial area. The N.I. P. Committee and 
site office have also served as a source of local input for the Broad- 
way/Clark Consulting Study, adjacent to the N.I. P. area to the north. 

R.R.A.P. PROMOTION 

A R.R.A.P. promoter, part of the site office staff and funded from 
N.I. P. Administration accounts, has been working in Mt. Pleasant since 
January 1976/ and promotes the program in both Cedar Cottage and Mt. 
pleasant. 

As of September 30, 1977, C.M.H.C. figures showed 17% of Mt. Pleasant 
housing units with R.R.A.P. work either completed or pending. New 
applicants come forward daily. 

A major R.R.A.P. project has been Campbell Court at Broadway and Fraser, 
a 13 unit apartment building of historical interest. Through R.R.A.P., 
this building has been extensively upgraded; yet, the low rents are to 
remain controlled by C.M.H.C. for ten years. 

A separate report on the allocation of funds and personnel for R.R.A.P. 
promotion and delivery in all N. I . P . /R. R. A. P . areas is in preparation 
and will be forwarded to Council soon. 

PLANNING AND ADMINISTRATION 

The National Housing Act provides for a three year period for the 
implementation of N.I. P. projects - lasting to Sept. 1979 in the case 
of Mt. Pleasant. At present^ Mt. Pleasant N.I. P. funds for implementation 
stage Administration have been appropriated only to December 31, 197 7. 
Our procedure with respect to funding for the newer 1976 N.I. P. 
areas was to allocate funds for the duration of the progreuns. 

The site office staff positions are a full time planning assistant and 
clerk/typist, and a part-time R.R.A.P. promoter and planner. The 
planner and R.R.A.P. promoter have also worked part-time on the Cedar 
Cottage program, which has operated out of the Mt. Pleasant office for 
its final 10 months, ending October 31, 1977. 

The site office and staff serve as a base for the following activities: 
R.R.A.P. promotion; finalization of plans for N.I. P. projects and pre- 
paration of reports to Council to appropriate N.I. P. funds; co-ordina- 
tion of departments and agencies involved in N.I. P. implementation; 
review of N.I. P. accounts and identification and planning of new N.I. P. 
projects not included in the Concept Plan; citizen inquiries and par- 
ticipation; and planning items including development proposals and land 
use policies. 

To provide adequate continuing administration for these Mt. Pleasant 
activities, it is proposed that the site office and staff continue to 
the end of 1978, at which time the planning assistant can administer 
the final phase from City Hall until the program ends August 31, 1979. • 

To extend the staff and site office as described would require an 
additional $86,970 as shown in Appendix III. 

This money is available in Mt. Pleasant N.I. P. accounts without giving 
up any of the Concept Plan projects. $9,954 fis available for transfer 
to Administration from the unspent balance in the Planning Stage accounts. 
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The remaining $77,016 is available for appropriation from the Contingen- 
cies and Services/Utilities accounts. Additional funds will still be 
available in these accounts for new projects. 

Due to a change in funding formula when transferring funds from Services/ 
Utilities to Administration, the City's share would decrease from 
62.5% to 25%, while Federal .and Provincial amounts remain the same. 

It should be noted that R.R.A.P. promotion will be reported on separately 
by the R.R.A.P. Administrator before the end of the year, and may be 
funded out of N.I.P.^or out of R.R.A.P. agency fees. 

C.M.H.C. has given concurrence- on this .. appropriation of N.I, P. funds 
for Administration and the Citizens' N.I. P. Committee has discussed 
this at several meetings and recommends approval. 


VII. RECOMMENDATIONS 

The Director of Planning submits the foregoing six month progress report 
for the information of Council and RECOMMENDS: 

A. THAT Council submit the Mt. Pleasant N.I. P. six month progress report 
to the Federal and Provincial Governments for information. 

B. THAT Council approve the appropriation of $77,016 N.I. P. funds, $40,000 
from Contingencies account #896/9219 and $37,016 from Services/Utilities 
account #896/9217, for continued Mt. Pleasant N.I. P. Administration to 
the end of the program in August 1979, to be cost-shared as follows: 
City 25% ($19,254), Province 25% ($19,254), and Federal 50% ($38,508). 

C. THAT Council approve the transfer of the $9,954 balance in the N.I. P. 
Planning Stage account 849 to the Implementation Stage Administration 
account 857. 

D. THAT the Mt. Pleasant planner II, planning assistant III, and clerk/ 
typist positions and Mt. Pleasant site office, scheduled to terminate 
on December 31, 1977, be extended to December 31, 1978 for the planner, 
clerk/typist, and site office, and to August 31, 1979 for the planning 
assistant HI . " 

The City Manager RECOMMENDS that the recommendations of the Director 
of Planning be approved. 
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5. Watermain Installation - South East 
Sector. Area 


"This project was originally approved by Council as part 
of the 1969 Capital Budget. However, as a result of a change in 
the construction schedule, only a portion of the work was done 
and th« remaining funds were re-allocated to more urgent projects, 
under Minute of Authorization dated March 13th, 1970. 

The installation of water mains in Area D is now scheduled to 
be completed for a cost estimated at $63,000. 

I RECOMMEND that water main construction in South East 
Sector, Area D be completed and that $65,000 be transferred from 
Account Code 0126/7902, 'Provision for Unspecified 
Projects' to Account Code 0124/5319, 'Servicing Area D'.", subject 
to approval of Item 6 of this report. 

Your Board RECOMMENDS that the foregoing be approved. 


6. Reallocation of Water Funds 

"The 1970 Water Works Capital Budget included $92,000 set 
aside for servicing Area E of the South East Sector. This work will 
not be carried out within the 1970 Budget period. 

In order that *he aforementioned funds may be available for 
current water works projects, I RECOMMEND 

That $92,000 be transferred from Account Code 0124/5323 
•Servicing Area E' to the 1970 Water Works Capital Budget, 
'Provision for Unspecified Projects', Account Code 0126/7902." 

Your Board RECOMMENDS that the foregoing be approved. 

7. Encroachment - Lot 20, Block 62 

D.L. 541 - Smithe & Granville Streets 

"The encroachment of the building situated on Lot 20, 
Block 62, D.L. 541, has been validated by an encroachment agreement 
for the past 10 years. The owner has again asked for the encroachment 
to be validated. 

I RECOMMEND that the encroachment from the building on Lot 20, 
Block 62, D.L. 541, be validated in accordance with the Encroachment By-law, 
the annual charge to be $79.37 in accordance with the recommendation of 
the Supervisor of Property & Insurance." 

Your Board RECOMMENDS that the foregoing be approved. 
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FIRE AND TRAFFIC MATTERS 


RECOMMENDATION 

1. Mount Pleasant N.I. P. Traffic Improvement Measures 

The Director of Planning and the City Engineer report as follows: 

"On September 28, 1976 City Council approved the N.I. P. Concept Plan 
for the Mt. Pleasant Triangle. As part of the Concept Plan Council 
approved implementation of a neighbourhood traffic improvement plan 
consisting of 1 diverter and 3 intersection circles (refer to 
Appendix I). The plan's intent is to discourage through traffic 
on local streets while maintaining access for local residents. An 
$80,000. allocation was set aside in the N. I .P .- Concept Plan for 
this purpose. 

The traffic improvement measures are a modified version of a plan 
prepared by the City Engineering Department in 1974 at the request 
of local citizens. The 1974 plan was updated and modified in July 
1976 through Mt. Pleasant N.I. P. in consultation with local residents 
and the City Engineer. Public meetings have also been held in 1977. 

At this time, it is recommended that $44,000. be appropriated to 
install the 3 intersection circles: lOth/Carolina, 13th/Windsor , 
16th/Windsor. The diverter to be located at llth/Guelph will not 
be implemented until adjacent local streets are curbed in 1978-79. 

Each intersection circle will consist of a 15 foot diameter curbed 
circle located in the centre of the intersection. Hardy, easily 
maintained, low lying shrubbery - pachysandra terminalis - are to 
be planted on each intersection circle. (See example in Appendix II.) 

The City Engineer is prepared to install the 3 circles in the Spring, 
197 8. The extra annual maintenance cost at $250. per intersection 
circle will be $750. If installed, this amount will be ; 
included in the City Engineer's 1978 Operating Budget request. 

C.M.H.C. has given concurrence on this item, and the Mt. Pleasant 
Citizens' N.I, P. Committee recommends approval. 

Cost sharing of the recommended $44,000. will conform to the standard 
N.I. P. streets/utilities formula, namely: 

Federal 25% $11,000. 

Provincial 12.5% 5,500. 

City 62.5% 27,500. 

TOTAL 44,000. 

The Director of Planning and the Citv Engineer therefore RECOMMEND 

THAT Council approve a maximum of $44,000. to be appropriated from 
the Mt. Pleasant N.I. P. services & utilities account #896-9217 
toward installation of 3 landscaped intersection circles at 10th/ 
Carolina, 13th/Windsor , 16th/Windsor as per the above cost sharing 
formula. 


The City Manager RECOMMENDS that the foregoing report of the Director 
of Planning and the City Engineer be approved. 
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FINANCE MATTERS 


RE COMMENDAT I ON 

1. B.C. Jockey Club and Burrard Amusements - 
Placement on Business Tax Roll 


The Director of Finance reports as follows: 

"As the Business Tax By-law presently stands, the activities on the race track 
premises and the premises leased by Burrard Amusements, both on the P. N. E. 
Grounds, are exempt from business tax. Your staff cannot determine any valid 
reason why these activities, which are clearly businesses, should continue to be 
exempt and are recommending that the two become taxable. If Council is in agree- 
ment, the B. C. Assessment Authority would then be asked to place them on the 
Business Tax Roll for 1978. 

I would therefore recommend 

That the Director of Legal Services be instructed to forward to 
Council amendments to the Business Tax By-law necessary to make 
the race track premises and Burrard Amusement premises taxable 
for business tax purposes." 


The City Manager RECOMMENDS approval of the above recommendation of the Director 
of Finance. 


2 . Property Tax Exemption for Vancouver Resource Society 
for the Physically Disabled 


The Director of Finance reports as follows: 

"The Executive Director of the Handicapped Resource Centre has written requesting 
property tax exemption for their Group Home located at 369 West 63rd Avenue in 
Vancouver. The Society is registered under the Societies Act and amongst other 
objectives, has that of promotion of better housing for handicapped persons. In 
pursuance of this objective they have purchased or rented certain properties which 
are run as Group Homes for handicapped persons, such as the one they are presently 
requesting tax exemption on. The property was purchased with the aid of a CMHC 
loan and is managed by the Society as a Group Home. 

Group Homes run by such societies are subsidized under the Adult Care Program under 
the Department of Human Resources. This provincial agency examines the budgets 
of each such facility on an annual basis and makes grants to the group involved. 
The property taxes are a legitimate budget item and would be covered under this 
subsidy program to the best of our knowledge. 

Apparently the Society did not include the 1977 property taxes in its submission 
to the Province and therefore their 1977 Provincial grant does not cover this 
amount. There is a possibility that, by special submission to the Province, a 
grant could be obtained to cover these taxes. 

The Law Department has indicated that in its opinion, under the provisions of 

the Charter, the property would probably be determined to be exempt on the property 

tax roll . 
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The answer to this particular problem would appear to be that 

1. The Society should apply for a supplementary budget item to 
the Department of Human Resources, to cover their 1977 taxes. 

2. Failing success through this route, Council could consider 
providing them with a grant equal to their 1977 taxes. 

3. In future years they can include in their budget submission 

to the Department of Human Resources for payment by the Province, 
an amount for their estimated property taxes for those future 
years. 

The above is submitted for Council's consideration and if Council is satisfied 
with the procedure, the Society could be requested to follow steps 1 to 3 above." 

The City Manager RECOMMENDS that the Society be requested to follow the three steps 
described in the Director of Finance's report. 


3. Quarterly Review of Revenues and Expenditures, 
1977 Operating Budget, as at September 30, 19 77 


The Director of Finance reports as follows: 

"The following is a review of Revenues and Expenditures, within the 1977 operating 
budget, as at September 30, 1977, submitted for the information and approval of 
Council, as applicable. A copy of the monthly statement of Revenues and 
Expenditures is on file with the City Clerk and may be examined in detail by 
members of Council. 

In this review, actual revenues received and expenditures incurred in the current 
year to September 30th are compared with the annual estimates, and where 
significant variations between estimated and actual, as projected to the year end, 
are indicated, the budget appropriations are recommended for adjustment. 

The current uncommitted balance of $207,000 in Contingency Reserve is considered 
adequate to meet the normal needs of the City for the balance of the current 
fiscal year. 

The net estimated surplus resulting from the adjustments is %5^2,67k and it is 
recommended that this be added to the current surplus on revenue account which 
will increase the estimated 1977 surplus from $7^,139 to $616,813- 


Revenue Variations 


Appropriation 
increase/ CReduction) 


General Tax Levy 

Additional properties were added to the tax roll 
plus changes arising from appeals to the Assessment 
Appeal Board, resulting in a net Increase in 
general purposes taxes. 


$ A6,000 


Receipts in Lieu of Taxes 


$ 29,835 


A net increase in receipts arising from taxes paid 
by recent purchasers of City-owned land, less an 
adjustment to the grants from B.C. Hydro. 
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Tax Grants - Federal & Provincial Properties 

Crown Dominion - Prior Years $(272,197) 

The grants anticipated in 1975-76 were settled 
in 1977 at less than estimated amounts. This 
adjustment is in addition to that reported in 
the June review. 

Crown Dominion - Current Year $ 92,213 

The original budget estimate for the 1977 grant 
has been increased to reflect the actual grant 
request by the City. 

National Harbours Board $C233,000) 

Due to protracted litigation regarding the 
taxable status of certain occupiers of N.H.B. 
land, there is uncertainty regarding grants, 
business taxes and property taxes accruing 
from N.H.B. lands. The budget adjustment 
reflects the lowest net position the City 
might rea 1 ize. 

Canadian Broadcasting Corporation $ 9,67^ 

Increase in grant payable due to higher 
assessed values. 


Increase/ (Reduction) 
$(36i»,513) 


Provincial Properties $ 95,259 

Adjustment to reflect actual grants received 
for Provincial properties including I.C.B.C. 
and L.A.B. New construction in the new 
Provincial building accounted for the major 
increase. 

Federal Housing Projects $ (56,^62) 

Adjustment of estimates to actual receipts. 

Taxes on Rental Property 

Increase in taxes realized on City-owned rental 
property primarily due to increased taxes on 
Block k2. 

Business Taxes and Sundry Licenses 

Increase in business taxes from supplementary 
roll, largely due to new occupancies from new 
developments in the downtown such as Vancouver 
Centre, Harbour Centre, etc. Business and 
sundry license revenues are slightly below 
previous estimates. 

Scavenging Fees 

Reduction in revenues due to reduced can collections 
and disposals at City disposal site. 

Interest Earned 


$ 368,352 


$ 590,000 


$ C60,000) 


$ 170,000 


Temporary Investments $ 150,000 

Revised estimate of interest income due to higher 
rate of interest on temporary investments. 


Property Sales 

Revised estimate of interest income due to 
increased number of property sales. 


$ 20,000 


Net Increase in Revenues 


779.674 
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Expenditure Variations 


General Government 


$ 209,500 


Accounts Receivable, Doubtful Accounts 


$ 217,000 


City Council, on December 14, 1976, approved 
a recommendation of the Director of Finance, 
as supported by the City's external auditors, 
to establish an allowance for outstanding 
accounts receivable of which collection is 
considered doubtful. The total of these 
accounts is currently $292,000, of which 
$75,000 is currently held in the reserve, 
leaving a net funding requirement for $217,000. 

City's Debt Charges, Other than Water and Schools 

To reflect the effect of the early repayments of 
by-law k7k(>, which was charged to Langara Reserve 

Serials Installments $001,721) 
Interest on General Debenture OrSj^JiOO} 

Total reduction $(256,121) 

Reduction in recovery of City's debt charges 

from "Debt Charges Equalization Fund" 256.121 


This reduction in expenditure is offset by a reduction 
in recovery from the "Debt Charges Equalization Fund" 
so that these changes have no net effect on the City's 
operating budget. 

City's Share of B.C. Assessment Authority 

Administration Costs $ C21 ,000 

To reduce the 1977 budgeted amount to reflect 
the current year's actual cost as advised by 
the B.C. Assessment Authority. 

Printing of City Hall Telephone Directory $ 4,500 

To fund the cost of a reprint of the City Hall 
internal telephone directory, not funded in 
the current budget. This reprint was 
necessary due to the numerous revisions required, 
and the increased distribution of copies. 

Mayor's Fund for Development and Research $ 9,000 

The Mayor's Fund was established in 1972 at 
approximately its present level of $13,000, 
with no subsequent increase in the appropriation 
for inflation. Th,is increase will compensate 
for inflation and provide funding for the 
balance of the current year. 


The boiler in the Archives building has developed 
serious leaks rendering it beyond repair. The 
problem appears to be a design fault and action 
will be taken through the Legal Department to 
recover all or part of the costs. 


-e- 


Archives 


$ 1 1 , 000 


Replacement of Heating Boiler 
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Clause No. 3 Continued 
Publ ic Library 

Emergency Fire Escapes 

To fund the cost of providing fire escapes 
at the Colltngwood, and Hastings branches of 
the Library, as advised by the City Fire Warden. 
The total cost is estimated at $5,600, of which 
$2,000 is available within the Library budget. 


Miscellaneous Operating Costs 

The Library is experiencing additional essential 
services costs, which are beyond their control, 
totalling $3'»,900, partial ly off set by increased 
revenues totalling $22,000, for a net required 
increase of $12,900. These increased costs relate 
primarily to utilities, telephone, postage, all 
of which have experienced rate increases for 
which the Library has not been budgeted. 


Net increase in Expenditures 


$ 16,500 


$ 3,600 


$ 12,900 


$ 237,000 


Transfer of Appropriations in excess of $500 were approved by City Manager's 
Minutes of Authorization and are reported in Appendix "A" to Council for 
I nformat ion . 


SUMMARY AND RECOMMENDATIONS 

The Director of Finance recommends that: 

a) The 1977 Revenue and Expenditure appropriations be adjusted as follows; 


Revenues 

General Tax Levy 
Receipts in Lieu of Taxes 
Grants in Lieu of Taxes, 

Federal & Provincial Properties 
Taxes on Rental Properties 
Business Tax and Sundry Licenses 
Scavenging Fees 

Interest Earned on Short-Term Investment 
Net Increase in Revenues 


Expend i tures 

General Government 

Archives 

Publ ic Library 

Net Increase in Expenditures 
Increase in Revenue in excess of Expenditures 


Appropr iat ion 
increase/ CReduct ion) 

$ 46,000 
29,835 

(364,513) 
368,352 
590,000 
(60,000) 
170.000 

$ 779.674 

Tncrease/ CReduct ion) 

$ 209,500 
11,000 
16,500 

$ 237.000 
$ 542.674 


b) That the net increase in revenues over expenditures, estimated at $542,674 
be transferred to the Current Surplus on Revenue Account. " 


The City Manager RECOMMENDS that the foregoing report and recommendations of 
the Director of Finance be approved. 
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The Director of Finance reports as follows: 


"HISTORY 

On May 4th, 1976, City Council was informed that effective July 1st, 1976, 
the Provincial Government would no longer accept responsibility for the 
collection of fines for by-law infractions arising out of the issuance of 
tickets. The Province would continue to collect and submit to the City fines 
levied by the Courts for by-law infractions. 

Subsequent to the above, the Attorney-General was approached regarding the 
effective date of July 1st, due to the administrative problems facing the 
City to meet that date. As a result of the foregoing. City Council on July 
13th, approved the formation of a By-law Fines Collection Office which com- 
menced operation on September 14, 1976. The staff level approved at that 
time in the report was for the collection of fines assessed by the meter 
checkers under the Parking Meter By-law. 

The Province continued to provide collection of fines for violation notices 
issued by the City of Vancouver Police Force. City Council on April 5th, 
1977 approved the additional staff to provide for the collection of these 
latter fines. 

The April 5th report provided for the addition of three permanent positions 
and provision of $8,500 for temporary help to be used on an "as required" 
basis. The addition for the temporary help was to provide sufficient staff 
to carry out the processing on a manual basis pending review of a computer 
application to be reported back to Council. 


PRESENT STATUS 

The present staffing of the By-law Fines Collection Branch is as follows: 


1 Supervisor $16,440 

2 Cashiers 22,220 
5 Clerks 54,800 

3 Clerk-Typists 24,760 


Temporary Help (5 months) $ 8,500 


Due to the phasing in, the $8,500 provided will be sufficient to the end of 
1977. 

As stated previously, the temporary positions were needed to manually process 
the parking notices, informations and summonses until such time as the utili- 
zation of a computer system could be assessed. 

Such a study has been conducted by the Computer Services Division. The pro- 
posed system is designed to reduce the effort and clerical time spent in 
various parts of the by-law system. This can be attained by: 

1, Development of a multi-part form which can be computer printed. 
The parts of this form to be acceptable for use as notices, 
informations and summonses. 

2. Development of a computer system which can process the infor- 
mation required to print the forms mentioned above. 


Continued 


MANAGER'S REPORT, November 18, 19 77 


(FINANCE: A-7 - 


7) 


Clause No. 4 Continued 

The foregoing has been completed with the following improvements and cost 
savings: 

1, Temporary staff of three can be eliminated at a net savings 
of approximately $1,800 per month or $21,600 per annum, 

2, Turn around time can be improved. Between four-six months 
are presently needed to complete the cycle of ownership search 
and to issue overdue notices, informations and summonses. 
Under the proposed system the turn around time will be reduced 
to one- two months. The highest percentage of collection is 
achieved during the first 60 days after a ticket is issued. 

By providing faster turn around time, violaters will be notified 
at an earlier stage with anticipated higher percentage of 
collection, and overall better service to the public. 

However, the whole concept of using a computer system is dependent upon re- 
ceiving the vehicle ownership (i,e, matching licence number to owner) search 
results from the Motor Vehicle Branch on a magnetic tape rather than in 
printed form as is presently the case. The major savings is in the computer 
printing from magnetic tape rather than the manual typing from printed 
information. Negotiations have been carried out with the Insurance Corporation 
of British Columbia, which maintains the vehicle files on behalf of the Motor 
Vehicle Branch, who advised that they are presently in the process of rewriting 
computer programs for its vehicles and insurance system and with their present 
staffing they would not be able to supply the City with magnetic tape until 
late 1978, However, upon further inquiry, we are advised that an approximate 
City cost of $6,000 for engaging Systems personnel, the conversion would be 
completed in 25-60 days. 


RECOMMENDATIONS 

Therefore, due to the large cost savings to the City to proceed immediately 
with the computerization of the By-law Fines Collection Branch system, the 
Director of Finance recommends that 

A. A maximum of $6,000 be approved to cover development cost to 
provide the City with vehicle searches in magnetic tape form, 

B. The above funds be provided from Contingency Reserve." 


(The Vancouver Municipal and Regional Employees Union has received a copy of 
this report.) 

The City Manager RECOMMENDS that the foregoing recommendations of the Director 
of Finance be approved. 


5 . Renewal of Fiscal Agency for City Debenture Issues 
The Director of Finance reports as follows: 

"In 1974, and again in 1976, City Council approved a recommendation of the 
City Manager and the Director of Finance that A, E, Ames & Co, Limited be 
appointed the City's fiscal agents for City debenture issues for two year 
periods, the latest one ending December 31, 1977, During the term of the 
agreement, various debenture issues were successfully placed and A, E. Ames 
and Co, Limited assisted the City in the preparation of documents and in its 
presentations to the rating agencies, wherein the City obtained an improve- 
ment in its U, S, bond rating. 

Our fiscal agents assist us in many ways, with advice and with such items 
as obtaining first mortgage funds in connection with the False Creek Develop- 
ment, 
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The City has not had a bond issue in 1977 and will probably not have one until 
some time in 1978. It can be anticipated that the City's borrowing requirements 
over the next two or three years will be lower than in the past few years, 
with the exception of 1977 of course. 

I am at this time recommending that the City renew the fiscal agency with 
A. E. Ames & Co. Limited for City bond issues in 1978 and 1979. In unstable 
and tight money conditions, which can be expected over the next two or three 
years, having fiscal agents is a far superior arrangement to any other. The 
fiscal agency provides continual advice on timing and size of issues, provides 
orderly marketing procedures, avoids conflict with similar competing credits 
and provides continual favorable exposure of the name of the borrower to the 
market. It is impossible for a borrower such as the City of Vancouver to be 
sensitive to borrowing conditions and to the bond market on a day to day basis. 
Such sensitivity is necessary for successful placement of debenture issues in 
today's bond market, and it is one of the responsibilities of the fiscal agent 
to keep abreast of markets and to advise the City in this regard. 

The fiscal agency agreement is not a highly formal contract but is basically 
an agreement between a borrower and a fiscal agent or syndicate of under- 
writers that the borrowers requirements will be handled in a certain manner. 
The agreement is cancelable on 60 days notice and the terms and conditions, 
etc., applicable to each debenture issue are subject to mutual agreement between 
the City and fiscal agent. Formal items of the contract refer to such things 
as expenses and commissions on any mutually agreed debenture issue. No changes are 
proposed in these terms, from those approved by Council in 1974 and 1976. 

A. E. Ames and Co. Limited have a long history of serving the City very well 
under both agency arrangements and by virtue of them winning a majority of our 
public tender issues in the past. They have also been the dealer that has 
maintained the best contact with the City and have been most diligent in pro- 
viding the City with good information and advice over many years. They are one 
of the largest Canadian investment dealers with well established branches and 
extensive experience in the principal foreign capital markets. They are 
thoroughly knowledgeable regarding the City of Vancouver. 

I RECOMMEND that: 

A. City Council authorize me to conclude on behalf of the City, the 
fiscal agency agreement with A. E. Ames & Co. Limited, essentially 
similar to the expiring agreement, with no change in obligations of 
the City regarding expenses or commissions, for the period January 
1, 1978 to December 31, 1979, subject to cancellation by either 
party on 60 days notice. 

B. Prior to any bond issues the terms and conditions be reviewed 
by myself with the Finance and Administration Committee and 
City Manager, or, in the event of the Finance and Administration 
Committee being unable to meet, that the terms and conditions 
be approved by the Mayor and the City Manager. 


c. The Director of Legal Services be instructed, upon advice from 
the Director of Finance, to prepare the necessary by-laws author- 
izing the issues, for submission to Council." 


The City Manager RECOMMENDS approval of the recommendations of the Director of 
Finance. 
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6. Loans to Shon Yee Benevolent Association and SPOTA 


The Director of Finance reports as follows: 

"On September 16, 1975, Council authorized an interest free loan of $12,500 
to each of the above organizations. The loans were to meet architect's fees 
incurred in designing a proposed development on land on Keefer Street. It 
was understood by Council that the loans would be repaid from mortgage 
advances obtained when the development commenced. 

The land in question is owned by the City but since the loans were advanced 
the City's ownership was challenged in the Courts. The ownership has now been 
settled (August, 1977) but in the meantime the development permit for the 
site has lapsed and it is understood that there are problems in issuing another 
permit. 

This matter has now reached the stage where repayment of the loans is becoming 
unlikely. Clearly, the loans can only be repaid from mortgage proceeds which 
will not be forthcoming if development does not take place. 

In view of the time lapse since the loans were made, I feel that Council should 
now take some action to fund the loan. The simplest and correct method would 
be to convert them to a grant. The loans can not be written off as they were 
never funded originally. 

If Council does convert the loans to grants, I would recommend the grants be 
conditional that repayment would be made to the City if and when the develop- 
ment was undertaken. 

In view of the above, I RECOMMEND 

that the $12,500 loans to each of the Shon Yee Benevolent Association 
and SPOTA be converted to grants, which will in turn be used to repay 
the loans to the City and further, that the grants be conditional that 
repayment would be made by the Societies to the City if and when the 
development was undertaken in the future." 

The City Manager RECOMMENDS approval of the recommendation of the Director of 
Finance. 


7 . Vancouver Centre Development Limited; Letter of Credit 

The Director of Legal Services reports as follows: 

"By agreement dated 12 June 1974 made between the City and Vancouver 
Centre Development Limited (Vancouver Centre) wherein Vancouver 
Centre agreed to construct certain commercial buildings at the 
corner of Georgia and Granville Streets, Vancouver Centre provided 
the City with letters of credit totalling $1,300,000 guaranteeing 
performance by it of the substantial completion of the buildings 
within four years of the date of the agreement. 

The amount of the letters of credit was to be reduced to $800,000 
upon the removal of the Birks Building. The City now holds a letter 
of credit for the reduced amount, the release of which is conditioned 
on substantial completion of the buildings. The amount of construc- 
tion work completed as of December 1976 was approximately $25,000,000. 

Of the buildings, there remains to be completed four retail spaces 
along Seymour Street. This work is estimated at $170,000. By 
reason of the lack of demand for retail spaces in the downtown area, 
Vancouver Centre has been discussing with the Planning Department 
alternate uses for the space. In the meantime, Vancouver Centre 
requests that the amount of the letter of credit be reduced from 
$800,000 to $50,000 as a guarantee for the performance of the 
balance of the construction work. 
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RECOMMENDATIONS ; 

8. Line-ups from 

Stanley Theatre 

The City Engineer reports as follows: 

"E.M. Hensel, the owner of the Blue Fountain Apartments, 
complains that patrons queuing for the Stanley Theatre block 
his front walkway and are the cause of much litter being 
deposited on his front lawn. He claims the noisy crowds 
lining up in front of his property are causing him to lose 
prospective as well as established tenants, and the continuous 
littering has lowered the property value. 

Mr. Bush, Manager of the Stanley Theatre, was contacted to 
enquire what steps he had taken to co-operate with the complain- 
ant. Mr. Bush has just taken over the job of Manager and he 
said he had not been made aware there had been a complaint 
regarding patrons lining up on 11th Avenue. He said he thought 
it would be a rare occasion when their queue extended past the 
Lane East of Granville on 11th Avenue, and when it did it would 
only last for 15 to 20 minutes. 

As this is not a frequent occurrence, the Theatre Manager has 
been asked to watch for problem evenings and have someone 
control the line-up, keeping it in an orderly fashion at the 
back of the walk. He has also been asked to assemble the line- 
up so as to use the commercial frontage as much as possible and 
try to have the doors open early enough to avoid the line-ups 
extending into the residential area. 

The Hensels were advised of the steps we had taken and they 
were asked to notify us if the problem occurred again. As we 
have not heard from the Hensels we assume the Theatre is 
controlling the problem and no further action is required. 

In view of the foregoing, it is RECOMMENDED that no further 
action be taken regarding this matter." 

Your Board 

RECOMMENDS the foregoing report of the City Engineer be adopted. 

(Copies of the communication dated July 28, 19 70 from 
Mr. and Mrs. Hensel are circulated for the information 
of Council.) 


9. Request for Relocation of Bus Zone 

East Side of Eraser Street North of 26th Avenue 

The City Engineer reports as follows : 

"Mr. CM. Martin, of Eve's Variety Store, 4100 Eraser Street, 
has submitted a petition carrying the signatures of five other 
merchants requesting that the bus stop on the east side of 
Eraser Street south of 26th Avenue, be relocated to immediately 
North of 27th Avenue. The merchants claim that the bus zone 
in its present position interferes with their business by deny- 
ing curb parking in front of their stores. 

Recently, portions of Eraser Street between 41st Avenue and 
Kingsway were widened and paved. As is our normal practice, the 
opportunity was taken to move the bus stops from the nearside 
of the intersections to the standard farside location. At that 
time, the bus stop in question was located nearside 26th Avenue 
and although it was not directly affected by the paving projects, 
it also was moved to the farside location so as to conform with 
the normal farside, skip stop arrangement. 
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The Director of Finance considers this reduction is reasonable and 
will protect the interests of the City. 

Therefore, it is recoitimended that Vancouver Centre Development 
Limited be permitted to substitute for the present letter of credit 
in the sum of $800,000 a letter of credit in the sum of $50,000. " 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Director of Legal Services be approved. 


FOR COUKOl ACT 


JIGN SEE PAGE(S) 
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PERSONNEL MATTERS 


RECOMMENDATION 


1. 


Matters Relating to Statutory Holidays - Christmas 
pay. Boxing Day and New Year's Day 


The Director o£ Personnel Services reports as follows: 


II 


a) Days Off in Lieu of Christmas Day, Boxing Day and New Year's 


Day 


The City's various Collective Agreements specify that when a public 
holiday falls on a Saturday or Sunday, and when the Federal and 
Provincial Governments have made no proclamation that the Holidays be 
observed on any other day, then the City has the option of designating 
either the Friday immediately preceding or the Monday immediately 
following, as the day to observe the Holiday. The City has the further 
option of designating the Friday as the day off for some employees 
and Monday as the day off for the remainder. The City has never 
exercised this second option and there seems to be no reason to do so 
this year. 

Christmas Day and Boxing Day fall, this year, on Sunday and Monday. 
There has been no proclamation by either Government, therefore, I 
recommend that Council designate the preceding Friday as the day on 
which Christmas Day be observed, thereby closing Civic Offices and 
Yards on Friday, December 23, and Monday, December 26th, 1977. 

New Year's Day falls on a Sunday also. Since it is technically a 1978 
holiday, I recommend Council designate Monday, January 2nd, 1978 as 
the day on which it should be observed. 

Under the terms of the Letter of Understanding concerning the Four-day 
Week, employees who work the Four-day Week would work four days in each 
of the three weeks involved and would have the same days off as those 
working the Five-day Week. 

b) Closing of Civic Offices - December 22, 1977 

In past years, it has been the practice to close Civic Offices and 
Yards to the public at noon on the last working day before Christmas 
or before the day on which it is observed with all employees being 
required to vacate such buildings and yards not later than 3:30 p.m. 

I recommend that, in accordance with past procedures, the Civic Offices 
and Yards under the control of the Council be closed to the public at 
12:00 noon on Thursday, December 22nd, 1977 and that all employees 
concerned be required to be out of the buildings and yards at no later 
than 3:30 p.m. Arrangements for those employees who perform a service 
such as garbage collection, and for those employees on other than day 
shift, will be made departmentally . 

This is an arrangement peculiar to December 22nd, 1977 and is not in 
the nature of a statutory holiday. 

It is noted no such arrangement would prevail on Friday, December 30th 
and that Civic Offices will remain open until 5:30 p.m. on that day. 

In summary I recommend that: 

(i) Friday, December 23, 1977 be designated as the day on which 
Christmas Day is observed by the City employees involved; 
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(ii) Monday, January 2, 1978, be designated as the day on which New 
Year's Day is observed by the City employees involved; 

(iii) Civic Offices and Yards be closed to the public at 12:00 noon on 
Thursday, December 22, with all employees involved being required 
to vacate these premises no later than 3:30 p.m., and with 
arrangements for shift workers. Sanitation staff, etc., being made 
departmental ly; 

(iv) The Park, Police and Library Boards be advised of Council's 
decisions in these matters." 


The City Manager RECOMMENDS that the foregoing recommendations of 
the Director of Personnel Services be approved. 


2. Leave of Absence Without Pay - Mr. John E. Bunyan, 
Vancouver Firefighters' Union, Local 18 


The Director of Personnel Services reports as follows: 

"A request has been received from the Secretary of the Vancouver 
Firefighters' Union, Local 18, that Mr. John E. Bunyan be granted 
a leave of absence without pay commencing November 1, 1977, for the 
purpose of conducting Union business on a full time basis. It has 
been the City's general policy in the past to approve similar 
requests by this and other Unions on a year to year basis. Also, 
the Fire Chief is in agreement that the request be approved. 

I, therefore, recommend that Mr. John E. Bunyan be granted leave 

of absence without pay for a term of one year, commencing November 1, 

1977." 


The City Manager RECOMMENDS that the foregoing recommendation of the 
Director of Personnel Services be adopted. 


3 . Proposed 1977 Non-Union Casual Wage Rates - Park Board 


The Acting Director of Personnel Services reports as follows: 

"The Board of Parks and Recreation at its meeting of September 26, 

1977 approved a motion to adjust the rates paid non-union casual 
employees by 5.9% (see attached). As in previous years, the rates 
for these classes were adjusted in accordance with the percentage 
wage increase accorded unionized staff during past C.U.P.E. Local 
1004 and V.M.R.E.U. negotiations. 

It is the intention of the Personnel Services Department to conduct 
a review of these classes and their appropriate wage rates during 

1978 at which time it is anticipated that the V.M.R.E.U. and C.U.P.E. 
Local 1004 will have made submissions to the Labour Relations Board 
in order to become certified as the representative for classes logi- 
cally falling within their jurisdictions. 

It has been standard practice in the past to grant the negotiated 
unionized increase to non-union casual staff and I therefore recom- 
mend that the attached schedule of Parks Board non-union casual wage 
rates for 1977 contained in Appendix I be approved. 


cent 'd 


585 


MANAGER'S REPORT, NOVEMBER 18, 1977 (PERSONNEL: A8-3) 

Clause No. 3 continued : 


The approximate cost of the proposed increases for twelve months in 
1977 is $71,460. The Comptroller ol Budgets and Research advises 
that the required funding has already been provided in the 1977 
Departmental Budget." 

The City Manager RECOMMENDS approval of the foregoing recommendation 
of the Acting Director of Personnel Services. 


4 . Training Course - Computer Services Division 
The Director of Personnel Services reports as follows: 

"The Director of Finance, on behalf of the Manager of Computer Services, 
has requested that Mr. D. Troyer, a Technical Specialist in the Computer 
Services Division, attend a ten-day training course offered by Honeywell 
Information Systems, in Phoenix, Arizona, commencing on December 5, 1977. 
The content of this course is directed towards the 'Analysis and Opera- 
tion of the Remote Terminal Supervisor Program' which controls and moni- 
tors the operation of the computer terminals (Property Tax Office, 
Engineering, Permits 5 Licenses, Police) connected to the City's Honey- 
well computer system. Our in-house knowledge of this course material is 
presently very limited but considered to be highly essential to the 
effective day-to-day and future operation of the City's computer system. 

The course and the area of Mr. Troyer 's responsibility are highly tech- 
nical and specialist in nature, and appropriate training in this disci- 
pline is only of fered by Honeywell Information Systems at their major 
development and education centres in the U.S.A., the closest being 
Phoenix, Arizona. This situation is also true for other computer equip- 
ment manufacturers, as it is not economically feasible for them to 
schedule highly technical courses in regional centres such as Vancouver. 

The total cost of this course would be approximately $1,680 as indicated 
below, plus ten days leave of absence with pay. , 


Course fee $ 950 

Air fare 255 

Ground transportation 75 

(including course travel) 

Accommodation 225 

Meals 175 

Total $1,680 


The Comptroller of Budgets § Research advises that the total funds of 
$1,680 for the attendance of this employee are available in Appropria- 
tion 7030/325 - Data Processing Courses. 

As the costs exceed $1,500, which is the upper limit the City Manager 
may approve for such training activity, this training matter is therefore 
submitted to Council. I recommend that the request of the Director of 
Finance be approved." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Director of Personnel Services be approved. 


FOR COUNCIL ACT!CtJ SEE PkQE{S0.!2Qi£! 
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PROPERTY MATTERS 

RECOMMENDATION 

1 . Lease of City-owned property, portion of Cromwell Street 
The Supervisor of Properties reports as follows: 

"The parcel of land (approximately 1.25 acres) known 
and described as the easterly sixty-six feet of that 
portion of Cromwell Street lying to the south of the 
Vancouver and Lulu Island Railway right of way, is 
leased to MacMillan Bloedel Industries Limited for 
a period of ten years and ten months to October 31, 1978 
for access and lumber storage purposes. 

The Current rent which is $2,496.00 per annum plus taxes 
as if levied is subject to a five year review as of 
January 1, 1978. 

Following negotiations with MacMillan Bloedel Industries 
Limited, they have agreed to a rental increase from 
$2,496.00 per annum plus taxes as if levied to 
$9,989.00 per annum plus taxes as if levied from 
January 1, 1978 to October 31,1978 which is the date 
the lease terminates. 

It is recommended that the rental of the above parcel 

of land be increased to $9,989.00 plus taxes as if 

levied for the period January 1, 1978 to October 31, 1978," 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Properties be approved. 


2. Request by purchaser to defer payments 
on sale of City lot 

The Supervisor of Properties reports as follows: 

"On April 6, 1976, City Council approved, on City terms, 
the sale of City-owned lot described as Lot 3 except 
the south ten feet. Block 294, District Lot 526, 
Plan 590, situated on the south side of 6th Avenue between 
Spruce and Alder Streets, at a price of $75,005.00. 
Upon receipt of the total first instalment of principal 
together with other related charges, the City registered 
a Right to Purchase in favour of the purchaser. 

The purchaser has encountered financial difficulties 
which he advises is due to the delay of other projects 
underway. He requested deferments of the second and 
third payments due on October 6, 1976 and April 6. 1977; 
however, the interest due on each occasion was paid. 

The total amount outstanding became due and payable on 
October 6, 1977 in the sum of $56,253.75 together 
with interest charges of $3,102.43. The Company has 
submitted payment on the interest charges and has 
requested a deferment of the total principal amount of 
$56,253.75 for one year to October 6, 1978 together 
with the interest accumulated for that period of time. 
It is noted that the Property Tax records reveal the 
1977 property taxes on this lot are outstanding 
in the amount $1,069.30. 
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As the purchaser has paid the City to date a sum over 
$28,000 the Supervisor of Properties considers the 
request to defer payment of principal a reasonable 
one providing the payment of interest is made at 
six month periods. Conveyance will not take place 
until all monies due the City have been paid. 

The Supervisor of Properties recommends that the request 
of the purchaser to defer payment on the sale of the City 
lot be approved and agreement be entered into satisfactory 
to the Director of Legal Services." 

The City Manager RECOMMENDS that the recommendation of the Super- 
visor of properties be approved. 


3. Renewal of Leases: 

(a) Parcel 1 of Parcel M, District Lot 318 

(b) Undeveloped Portion of 75th Avenue, East of Milton 
Street 


The Supervisor of Properties reports as follows: 

"Parcel 1 of Parcel M, District Lot 318, and the 'undeveloped 
portion of 75th Avenue, East of Milton Street' have been 
leased under separate agreements to Canadian Forest Products 
Ltd. , the owners of adjoining property, for consecutive 
periods from 194iand 1958 respectively. The subject parcels 
are used for parking, lumber, storage, and railway spurs. 
The current five y6ar leases expired on December 31st, 1976, and 
have continued on a month-to-month basis, pending conclusion of 
negotiations for renewal of same. 

The City Engineer has agreed to renewal of both leases for a 
further period of 5 years subject to continuation of the 
previous terms and conditions, and subject to a B.C. Hydro 
easement over a portion of Parcel 1 of Parcel M. 

Negotiations have now resulted in agreement by the tenant to 
lease the subject parcels for five years from January 1, 1977, 
subject to continuation of previous terms and conditions with 
the exception that the tenant requests the same right as the 
Lessor to terminate the agreements on six months and 30 days 
notice respectively. This request is considered reasonable and 
equitable. 

It is recommended that Parcel 1 of M, District Lot 318, and 
the undeveloped portion of 75th Avenue, East of Milton Street 
be leased to Canadian Forest Products Ltd. for a period of 
five years commencing January 1, 1977 subject to the following: 

a) Lease Rents: 


Parcel 1 of M, District Lot 318, to be increased from 

$981.84 per annum to $5,520.00 per annum plus an amount equal to 

taxes as if levied. 

Undeveloped portion of 75th Avenue to be increased from 
$1,672.00 per annum to $9,405.00 per annum plus an amount equal 
to taxes as if levied. 

b) Lessee to have same rights of termination as the Lessor. 

c) Subject to continuation of all other previous terms and 
conditions. 

d) Separate agreements to be prepared to the satisfaction of 
the Director of Legal Services and the Supervisor of 
Properties . 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Properties be approved. 


FOR COUNCIL ACTION $?E PAQE(S)...:^^.. 
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November 15, 1977 


TO: Vancouver City Council 

SUBJECT: Cedar Cottage N.I. P. Appropriations 
CLASSIFICATION: RECOMMENDATION 
The Director of Planning reports as follows: 

"Two of the top priorities of the Cedar Cottage Neighbourhood Improve- 
ment Program are to improve the parks and recreational facilities 
and to beautify the area. In order to achieve these goals, many 
projects are already being implemented and some have now been com- 
pleted. In keeping with these priorities, the Cedar Cottage N.I. P. 
Committee has identified the following additional N.I. P. appropri- 
ations which meet the conditions of the objectives. The locations 
of these projects are shown on the map in Appendix IX. They are as 
follows : 

1. Landscaping of Cedar Cottage Neighbourhood House 

The Cedar Cottage N.I. P. Coimnittee recommends that a maximum of- 
$1,031.00 be appropriated for landscaping to the north side and 
rear of the Cedar Cottage Neighbourhood House. Several estimates 
have been sought, and the most suitable is attached as Appendix I. 

2 . Additional Improvements to Trout Lake Community Centre 

a) Acoustical Treatment of Gymnasium 

The Cedar Cottage N.I. P. Committee recommends that a maximum 
of $4,300.00 be appropriated for the installation of Thermocon 
acoustical fibre or an approved equal in the gymnasitun. Surveys 
of other similar facilities were carried out by the Community 
Recreation Co-ordinator of the Community Centre to assure that 
this product would be suitable for the gymnasium. Telephone 
surveys have confirmed that this product has generally met basic 
requirements of other facilities (see Appendix II) . Estimates 
from the Canadian Agent for the Thermocon product are attached as 
Appendix III as an indication of the budget which should be 
allowed. 

b) Purchase of Recreational Equipment for the Gymnasium 

The Cedar Cottage N.I, P. Committee recommends that a maximum , 
of $1,242.00 be appropriated for purchase and installation of 
volley-ball/badminton equipment for the gymnasium. Three est- 
imates were obtained by the Board of Parks and Recreation and 
the approved estimate is attached as Appendix IV. 

c) Construction of a Joint Referee Change Room/First Aid Room 

The Cedar Cottage N.I, P. Committee recommmends that a maximum 
of $2,000.00 be appropriated for construction of a joint 
Referee Change Room/First Aid Room in an unused space in the 
centre of the complex. Estimates supplied by the Board of 
Parks and Recreation are attached as Appendix V. 

d) Electrical Illumination for 2 Existing Direction Signs 

The Cedar Cottage N.I. P. Committee recommends that a maximum 
of $3,300.00 be appropriated for the construction of electrical 
work to illuminate 2 existing direction signs at the Community 
Centre. Estimates from the Board of Parks and Recreation are 
attached as Apperndix VI. 

3 . Development of General Brock Park 

The Cedar Cottage N.I. P. Committee recommends that a maximum of 
$34,610.00 be appropriated for new development of General Brock 
Park. A recent house-to-house survey of adjacent neighbours has 
formed the basis of plans for the recreational facilities which 
will be installed. 


Cont'd 
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Development of General Brock Park - Cont'd. 

Estimates for approximate costs of the facilities are attached as 
Appendix VII. It should be noted that this project is being planned 
and implemented in conjunction with a Canada Works Project. If the 
Canada Works project is not approved by the Federal Government, a 
maximum of $34,610.00 is still recommended by the N.I. P. Committee 
toward the total development of the park although less work could 
be carried out. 

4 . Signs for Community Playgrounds 

The Cedar Cottage N.I. P. Committee recommends that a maximum of 
$145.00 be appropriated for the installation of 2 signs on N.I. P. 
improved community playgrounds located on privately-owned land. 
These playgrounds are St. Joseph's Community Playground and St. 
Margaret's Community Park, Three estimates for the work were 
obtained and are attached as Appendix VIII. The recommended 
estimate is indicated in that Appendix. 

N.I. P. funds totalling $ 46,628.00 for all of the above projects would be 
appropriated from the Cedar Cottage Land/Social Housing Account. C.M.H.C. 
has concurred with each of the proposals. The cost sharing is the stand- 
ard N.I. P. Social/Recreational Facilities formula: 50% Federal, 25% 
Provincial, and 25% City. 

RECOMMENDATIONS ; 

The Director of Planning recommends: 

A. THAT Council approve the appropriation from the Cedar Cottage 
Neighbourhood Improvement Program of $1,031.00 from the Land/ 
Social Housing Account for the installation of landscaping at 
the Cedar Cottage Neighbourhood House. 

Costs would be shared as follows: 

Landscaping 

C.M.H.C. = $515,50 (50%) 

Province = $257.75 (25%) 

City = $257.75 (25%) 

TOTAL $1,031.00 

B. Trout Lake Community Centre 

i) THAT Council approve the appropriation from the- Cedar Cottage ' 
Neighbourhood Improvement Program of $4,300.00 from the Land/ 
Social Housing Account for acoustical treatment of the gymnasium. 

Costs would be shared as follows: 

Acoustical Treatment 

C.M.H.C. = $2,150.00 (50%) 

Province = 1,075.00 (25%) 

City = 1,075.00 (25%) 

TOTAL $4,300.00 

ii) THAT Council approve the appropriation from the Cedar Cottage 
Neighbourhood Improvement Program of $1,242.00 from the Land/ 
Social Housing Account for recreational equipment for the gymnasium. 

Costs would be shared as follows: 

Gymnasium Equipment 

C.M.H.C. = $ 621.00 (50%) 

Province = 310.50 (25%) 

City = 310.50 (25%) 

TOTAL $1,242.00 

Cont'd . . . 
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Lii) THAT Council approve the appropriation from the Cedar Cottage 
Neighbourhood Improvement Program of $2,000.00 from the Land/ 
Social Housing Account for the construction of a Joint Referee 
Change Room/First Aid Room. 

Costs would be shared as follows; 

Referee Change Room/First Aid Room 

C.M.H.C. - $1,000.00 (50%) 

Province = 500.00 (25%) 

City = 500.00 (25%) 

TOTAL $2,000.00 

iv) THAT Council approve the appropriation from the Cedar Cottage 
Neighbourhood Improvement Program of $3,300.00 from the Land/ 
Social Housing Account for electrical work to illiaminate tV70 
existing directional signs. 

Costs would be shared as follows; 

Electrical work for two signs 

C.M.H.C. = $1,650.00 (50%) 

Province = 825.00 (25%) 

City - 825.00 (25%) 

TOTAL $3,300.00 

C. THAT Council approve the appropriation from the Cedar Cottage 
Neighbourhood Improvement Program of $34,610.00 from the Land/ 
Social Housing Account for the development of General Brock Park. 

Costs would be shared as follows; 

Brock Park 

C.M.H.C. = $17,305.00 (50%) 

Province = 8,652.50 (25%) 

City = 8.652.50 (25%) 

TOTAL $34,610.00 

D, THAT Council approve the appropriation from the Cedar Cottage 
Neighbourhood Improvement Program of $145.00 from the Land/ 
Social Housing Account for the construction of signs for St. 
Joseph's Community Playground and St. Margaret' Community Park. 

Costs would be shared as follows; 

Two signs on Community Playgrounds 

C.M.H.C. = 72.50 (50%) 

Province = 36.25 (25%) 

City = 36.25 (25%) 

TOTAL $145.00 

The City Manager RECOMMENDS that the recommendations of the Director 
of Planning be approved. 

FOR COUNCIL ACTION SEE ?kQZ{S)6^l. 
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MANAGER'S REPORT 

November 17, 1977 

TO: Vancouver City Council 

SUBJECT: Ground Lease: City of Vancouver to H. Haebler Co. Ltd. - 
Assisted Rental Project at 7th Avenue and Laurel Street. 

CLASSIFICATION: RECOMMENDATION 


The Director of Legal Services and the Director of Finance report as 
follows : 

"Under a ground lease signed and dated October 13, 1977, the 
City has leased Lot "C", Block 296, District Lot 526, Plan 
16894 to H. Haebler Co. Ltd. for sixty years. Haebler has 
almost finished completion of ARP accommodation on the 
site. The lease has been mortgaged to Morguard Trust Com- 
pany for $1,253,475.00. C.M.H.C. is to insure the mortgage 
of the ground lease. Before committing itself to insure 
the mortgage, C.M.H.C. requires that the ground lease be 
amended as follows: 

a) C.M.H.C. self-insures and so the City is to waive 
the insurance coverage to be provided by the Lessee 
for any period during which C.M.H.C. acquires the 
leasehold title on behalf of the mortgage insurance 
fund . 

b) If C.M.H.C. becomes Lessee, it shall not be required 
to post the performance bond called for to insure 
proper performance of repairs, alterations and recon- 
struction. 

^) Section 19.02 of the lease is to be deleted. This 
calls for the mortgage to be made expressly subject 
to the ground lease. The deletion of this clause 
leaves the legal position unchanged. However C.M.H.C. 
wishes to rely upon the general law to avoid any 
possibility of confusion. 

d) The mortgagee is to be given notice of any arbitra- 
tion and status to join the arbitration proceedings 
as an interested party. 

The ground lease calls for an easement over adjacent 
property which is also leased by the City. The amend- 
ment of ground lease is to include the terms of such 
easement . 

The Director of Legal Services and the Director of Finance 
recomniend that the Haebler ground lease be amended as outlined 
in this report. 

The city Manager RECOMMENDS that Council approve the recommenda- 
tion of the Director of Legal Services and Director of Finance. 



FOR COUNCIL ACTION SEE ?kQl{Sy^.^ 


229 


Board of Administration, November 13, 1970 .... (WORKS - 5) 


Clause 9 Cont/d. 

"Following the paving of Fraser Street from Kingsway to 20th 

Avenue this Summer, the bus stops at 18th, 19th and 20th 

Avenues are being relocated to farside positions. Coincident 

with these changes, the existing northbound stop farside 

of 25th Avenue will be moved to the farside of 24th Avenue 

to conform with the skip stop policy and to improve the service 

at 2 4th Avenue. 

If the bus stop at 26th Avenue was moved to 27th Avenue as 
requested, the bus patrons at 26th Avenue would be left 
without a bus stop in either direction, which is contrary to 
Council policy; there would be two stops at 27th Avenue and 
another only a block away at 2 8th Avenue. The relocation 
would be undesirable from a transit point of view and would 
expose the bus stop system in this area to further requests 
for alteration. 

Accordingly, it is RECOMMENDED that the northbound bus stop 
at 26th Avenue remain at its present location." 

Your Board 

RECOMMENDS the foregoing report of the City Engineer be 
adopted. 

(Copies of the communication from the petitioners dated 
May 26, 1970 together with their diagram are circulated 
to Council for information.) 


CONSIDERATION : 

10. Sidewalk: 4 8th Avenue 

From Ross Street to Inverness Street 

The City Engineer reports as follows: 

"On October 6, 1970, Council heard a delegation opposed to 
the construction of a P.C. Concrete sidewalk on both sides 
of 48th Avenue from Ross Street to Inverness Street, and also 
received a communication on behalf of owners in favour of the 
sidewalk . 

Council instructed: 

'That the City Engineer write to the owners of the properties 
involved in this local improvement project and ask each one 
his views as to whether the work should be carried out or not, 

for report to the Council. ' 

The instructions of Council have been carried out, with the 
following results: 


Cont/d. 
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MANAGER'S REPORT 


DATE November 18, 1977 


TO: 


VANCOUVER CITY COUNCIL 


SUBJECT : 


Free Downtown Bus Service 


CLASSIFICATION: 


RECOMMENDATION 


The City Engineer reports as follows: 
" INTRODUCTION 

On November 1, 1977, Council agreed to allocate $30 000 as the City's share of 
the funding for a one year test of a free downtown bus service. This funding 
was contingent upon participation by the downtown merchants ($60 000) and 
participation by the Province ($90 000). The total cost-sharing formula pro- 
vided $180 000 which was sufficient to fund the operating cost of the free 
bus service for a one-year test period. 

CURRENT FUNDING PROVISIONS 

Provincial Share - 

The Ministry of Municipal Affairs and Housing has indicated that it cannot provide 
the Provincial share of the funds as required in the cost-sharing formula. As a 
result of this action, two other sources of funding are currently being explored 
to provide the $90 000 Provincial share. One possible source is a Captain Cook 
Bicentennial grant through the Ministry of Travel Industry. The free downtown 
bus service would be a boon to tourism as a promotion of the Captain Cook 
Bicentennial. The second possible source of funding is the unused funds re- 
maining from the City's 'Turn Down Traffic Volume' program. A request has been 
submitted to the federal Ministry of Transport for these funds as a means of 
promoting transit usage and reducing vehicular traffic in the downtown area. 

At this time, no firm commitments have been received regarding these additional 
sources of funds. 

Merchants ' Share - 

The downtown merchants were requested to provide $60 000 for their share in the 
cost of the free downtown bus service. Some merchants have indicated an un- 
willingness to participate in the program's cost. As a result, the remaining 
merchants have increased their original funding shares in order to partially 
make up the lost funding. At this time, $47 500 has been committed by the 
downtown merchants . 

City Share - 

The Council has committed $30 000, contingent upon Provincial and merchant 
participation, as the City's share of the costs for the downtown bus service. 
B.C. Hydro has also agreed to participate in certain front end costs (signing, 
schedules, bus preparation, painting, etc.) and some operating expenses. The 
standard charter rate quoted by B.C. Hydro has been reduced by 20% in order to 
help establish the downtown bus service. 

FUNDING SUMMARY 

The funding level currently provided for the operating expenses of the free 
downtown bus service is summarized as follows: 


With operating expenses estimated at $15 000 per month, the current level of 
funding is sufficient to provide approximately six month of service. 


Merchants 


Total 


City 


$47 500 
$30 000 
$77,500 
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It is hoped that additional sources of funds can be found to provide a full 
one-year test period for the free downtown bus service. Although no firm 
commitments have been received for the total funding package, the merchants 
and B.C. Hydro have indicated a willingness to proceed with the current 
available funds. In the event additional funds cannot be found, the service 
would be discontinued when the money is exhausted. 

ROUTE AND BUS STOPS 

The attached map presents the proposed routing of the free downtown bus service. 
There have been some minor revisions in the routing to eliminate traffic conflicts 
and to ensure that the ten-minute headways are provided. All the major shopping 
and commercial centres are served with the routing. The hours of operation of 
the bus service are 11:00 to 17:00 on Monday, Tuesday, Wednesday and Saturday, 
and 11:00 to 20:00 on Thursday and Friday. The hours would be extended to 20:00 
for all days during the two weeks preceding Christmas. 

A total of fifteen bus stops are provided which will have a special designation. 
Four of the bus stops are at new locations and are summarized as follows: 

1) eastside of Columbia Street at Pender Street 

2) northside of Powell Street at Columbia Street 

3) northside of Water Street at Cambie Street 

4) westside of Burrard Street at Georgia Street 

CONCLUSION 

The main objectives of the free downtown bus service are summarized as follows: 

1) Stimulate activity in the downtown area; 

2) Reduce the current level of traffic congestion; 

3) Provide greater accessibility to parking facilities, thereby achieving 
better utilization. 

A test period for this service would be monitored closely in order to measure 
the results relative to the objectives. Even with a reduced time of operation 
to approximately six months, sufficient operating data would be available to 
measure the effectiveness of the service. 

The cost to the City would be $30 000, of which $5000 would be from the 1977 
Contingency Reserve and $25 000 from the 1978 Budget. If approved, it is 
anticipated that service would commence on December 8. 

RECOMMENDATIONS 

It is recommended: 

A. That Council's motion of November 1, 1977 on the above matter be amended to 
provide for a City contribution of $30 000, without the full participation 
by the Merchants and other levels of Government, to allow a test period of 
approximately 6 months of free downtown bus service. 

B. That the transit route arrangement described in the attached sketch be approved. 

C. That new bus stops at the following locations be approved: 

a) eastside of Columbia Street at Pender Street 

b) northside of Powell Street at Columbia Street 

c) northside of Water Street at Cambie Street 

d) westside of Burrard Street at Georgia Street." 


The City Manager RECOMMENDS that the foregoing recommendations of the City Engineer 
be approved. 

FOR COUNCIL ACTION SEE PAGE(S) ^^.( 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON 

FINANCE AND ADMINISTR/iTION 

November 3, 197 7 

A Special Meeting of the Standing Committee of Council on 
Finance and Administration was held on Thursday, November 3, 1977, 
in the No. 3 Committee Room, Third Floor, City Hall at approximately 
11:10 a.m. 

PRESENT: Alderman M. Brown, Chairman 
Alderman W. Gibson 
Alderman D. Marzari 
Alderman G. Puil 

ABSENT: Mayor Volrich (Civic Business) 

Alderman B. Gerard 

ALSO 

PRESENT: Alderman M. Ford 

Alderman M. Harcourt 

Alderman W. Kennedy 

Alderman H. Rankin 

CLERK: J. Thomas 

RECOMMENDATION : 

Departmental Review - Health Department 

The meeting was the first in a series of departmental reviews 
initiated by the Standing Committee on Finance and Administration at 
its meeting on August 4, 1977, following consideration of a proposal 
for a revised budgeting system for the City. Council on August 23, 
19 77, approved the Committee's recommendation that a series of eight 
special meetings be scheduled to review individual City departments 
and that a consultant be appointed to assist the Committee with the 
reviews. All other recommendations pertaining to the introduction of 
a revised program budgeting system contained in the report of the 
City Manager dated July 21, 1977, were deferred pending evaluation of 
the departmental reviews. 

Subsequently, the Finance Committee, on September 29, 1977, 
established the following objectives for the review process: 

1. To gain an understanding among Council, staff and the public 
of the activities of each City department, and Board, and of 
the cost of each activity to the City taxpayer. 

2. To ascertain the level of services provided by the department's 
activities and to understand the trends over time of these levels 
of service, both past and future. 

3. To identify any area where the service might be provided in 
some other manner which might be more efficient or effective, 
for further investigation and report back at a later date. 

4. To discuss with each department its own priorities: Where it 
would cut back if necessary, and where it would add strength if 
possible, so that Council may consider these in determining its 
own priorities. 

5. To pinpoint certain areas where budget reductions might be 
made if Council decided that an overall budget reduction was 
required (if possible, by attrition and reassignment) . Such 
areas to be investigated in greater detail before the next 
budget is completed, if possible. 

The Health Department report (on file in the City Clerk's Office) 
considered by the Committee this day summarized the relevant facts 
regarding operations of the department, including future trends and 
problems; put forth a series of recommendations including recommended 


Cont'd . . . 
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Report to Council 

Standing Committee of Council 

on Finance and Administration 

November 3, 1977 (1-2) 

Departmental Review - 
Health Department (Cont'd) 

actions if the departmental budget were alternatively increased or 
decreased by 5%. In a separate section, the consultants. Western 
Management Consultants, discussed the material and recommendations 
contained in the report and presented their own observations and 
recommendations . 

The Departmental recommendations were as follows: 

1. Cooperate with the Province of British Columbia in the 
development of Long Term Care and other treatment services. 
It is assumed that all costs would be covered by the B.C. 
Ministry of Health. 

2. Seek the establishment of a comprehensive audiological 
service. It is anticipated that this service would be funded 
70% by the Province of B.C. 

3. Support the establishment of an augmented perinatal service. 
It is recommended that the City continue funding the current 
Perinatal Project for one further year (to the end of 1979) 
giving an opportunity to use data from the project to help 
secure favorable cost-sharing with the Province of B.C.; such 
funding to permit a full service to be implemented on behalf 
of all infants born in the City. 

4. Agree to enter into a partnership with the Department of National 
Health and Welfare to develop the Vancouver Lifestyle program 
subject to favorable financial support from the Federal Government. 

5. Continue to cooperate in providing community experiences for 
students in the health professions subject to satisfactory 
financial support from the educational institutions. 

6. Support improvements in the internal capabilities of the 
Vancouver City Health Department: 

(a) Improve capacity for public education (equipment, 
supplies and minimal staff) . 

(b) Redesign the department's organization to more accurately 
reflect program structure. 

(c) Reinforce health unit administration to better cope with 
already expanded responsibilities. 

(d) Improve record systems, develop a management information 
system and maintain a system of program evaluation. 

(e) Review accommodation for Health Department staff and 
evolve a five year catch-up plan. 

This proposal is predicated on successful negotiation with 
the Province of B.C. on cost-sharing of health facilities. 

7. Support proposals by the Metropolitan Board of Health for 
improved cost-sharing of Public Health costs. A report and 
brief has been prepared by the Health Department for early 
consideration by the Finance Committee and by Council. This 
is compatible with negotiations already being pursued by the 
Metropolitan Board of Health and is based on: 

(a) 70% Provincial Share of Preventive Programs (Prevention A) . 

(b) 80% Provincial Share of Legislated Programs. 

(c) 100% Provincial Share of Treatment Services. 


Cont'd . 


Report to Council 

Standing Committee of Council 

on Finance and Administration 

November 3, 1977 (1-3) 

Departmental Review - 
Health Department (Cont'd) 

The report pointed out it costs the City $4 million to operate 
the Health Department. If resources were to increase by 5% the 
department's priority would be investment in improved management of 
existing programs with the extra funds being used to support 
improvements in the external capabilities of the department as 
outlined in recommendation 6 - a, b, c, and d. Alternatively, if 
the resources were to be reduced by 5% the department would recommend 

1. The best solution is to increase recoveries. A 70% 
recovery (instead of present recoveries) on the 
Prevention A group of programs would yield almost 
$2,000,000 in additional funds. 

2. Volunteer services although extremely valuable to the 
community are less integral to the department's programs 
and would have to be considered first. The City would 
save $58,000 by terminating or transferring these 
programs. An additional $56,000 in recoveries would be 
forfeited (total cost of programs $114,000). 

3. The City is obligated to enforce the Health Act to the 
satisfaction of the Government and the City therefore has 
no clear discretion to alter Health Act enforcement levels. 
If the City were to accept the Provincial standard of 
Health enforcement it has discretion over its own by-laws 
and could suspend the Lodging House By-law and the Noise 
By-law. Savings would be approximately $150,0 00. 

Total savings from b and c above would exceed $200,000. 

The Consultants discussed departmental objectives and performanc 
evaluation, current performance, management capabilities, management 
resources, overhead costs. Prevention A and environmental health 
programs, contract services, results of the survey, and in conclusion 
recommended : 

That the Health Department be requested to establish a 
program for the "Management of Resources" and submit a report 
outlining the steps required to determine its management 
resources and management information requirements for the 
introduction of outcome-oriented management. 

That the City actively seek a more rational cost-sharing 
formula with the Province for the provision of all Health 
Department services. 

That overhead costs in Prevention B contract services be 
reviewed to ensure that they are being recovered and that 
care be taken to ensure that overhead is included in any 
agreements to take on new program areas. 

The Health Department report was presented to the Committee by 
the Medical Health Officer who reviewed various aspects of operations 
and functions of the department and discussed his particular concerns 
including increasing recoveries and the strengthening of departmental 
management resources. 

Dr. Bonham advised improved cost-sharing recoveries were under 
review by the Metropolitan Board of Health and discussions were 
taking place on a new formula providing for 70%/30% for preventive 
health costs, 80% for legislated programs, and 100% for all care 
programs. It was encouraging to note that there was recognition at 
Ministerial and staff levels that Vancouver had inherited an 
unequitable cost-sharing arrangement whereby too much of the cost of 
public health services fell on the local taxpayer. 


Cont'd 
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(I - 4) 


Departmental Review - 
Health Department (Cont'd) 

Responding to questions from the Committee, Dr. Bonham stated 
that under the existing cost-sharing agreement with the Provincial 
Government the City received only thirty cents per capita for public 
health services while inflation had increased current costs to 
$23.00 per capita. A report and brief on an improved cost-sharing 
proposal would be presented to the Finance Committee in approximately 
two weeks . 

Members of the Committee questioned comments contained in the 
report regarding the management capability of the department and it 
was pointed out the introduction of new government programs in 
recent years had doubled staff complement without a compensatory 
increase at the management level: for example, the absorption of 
seventy new staff members transferred from V.O.N, responsibility in 
1976 had been accomplished without supporting management resources. 
Dr. Bonham stated his own services to the City were limited because 
of his heavy involvement as Secretary of the Metropolitan Board of 
Health. He estimated 30% of his time was spent on Metropolitan Board 
of Health business for which the City received no monetary 
compensation. The Committee was critical of the situation and felt 
the City's Medical Health Officer was being called upon to administer 
the Provincial Government's health programs as the unpaid Deputy 
Minister of Health for the Lower Mainland. 

During discussion members of the Committee strongly refuted 
suggestions that there should be cut backs in programs. It was the 
consensus that immediate steps be taken to bring about a more 
rational cost-sharing formula with the Province and adequate 
compensation for services provided by the City in administering the 
public health services. 

Also discussed with staff and Mr. Roger Chilton, the Consultant's 
representative, were aspects of the report dealing with an improved 
record and data collation system. Lifestyle Program, training of 
professionals, mental health services, and audiological service. 

It was 

RECOMMENDED , 

A. THAT the City actively seek a more rational cost-sharing 
formula with the Province for the provision of all Health 
Department services. 

B. THAT overhead costs in contract services be reviewed to 
ensure that they are being recovered and that care be taken 
to ensure that the overhead is included in any agreements 
to take on new program areas. 

C. THAT the Health Department be requested to establish a 
program for the Management of Resources and submit a report 
to the Finance Committee outlining the steps required to 
determine its management resources and management information 
requirements for the introduction of outcome-oriented 
management. 

D. THAT the Medical Health Officer report back to the Finance 
Committee on the possibility of developing a Lifestyle 
Program subject to favourable financial support from the 
Federal Government. 


The meeting adjourned at approximately 1:15 p.m. 



* * * * 


REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


I 


NOVEMBER 3, 1977 


A meeting of the Standing Committee of Council on Finance and 
Administration was held on Thursday, November 3, 1977, in Com- 
mittee Room No. 3, Third Floor, City Hall, at approximately 
3:30 P.M. 


PRESENT: Alderman Brown, Chairman 
Alderman Gerard 
Alderman Gibson 
Alderman Marzari 
Alderman Puil 


ABSENT ; 


ALSO PRESENT; 


CLERK; 


Mayor Volrich 
Alderman Ford 
E . Bowie 


RECOMMENDATION 

1. Champlain Heights Community Services 
Site Study - Summary Report 


The Committee had before it for consideration a Manager's 
report dated October 31, 1977 (copy circulated) . This is a 
summary to the report from the Champlain Heights Project Manager, 
Director of Planning, Medical Health Officer, Director of Finance 
and City Engineer dated October 21', 1977 (copy on file in the 
City Clerk's office). 

Mr. J. Moodie, Champlain Heights Project Manager, spoke to 
this report detailing background information leading to the 
present proposal before the Committee. He made mention in 
particular of the fact that a number of years ago, as a result 
of a land swap with the School Board, the City agreed to the 
sale of 12.9 acres to the School Board for $65,000.00 per acre 
for future school purposes in Champlain Heights. Because of the 
decrease in enrollments, the School Board has now reduced the 
land required to 5 acres. This for the development of a 400- 
pupil elementary school. 

Mr. Ronald B. Howard, architect, spoke to the Committee on 
the principal conclusions and policies as stated in the consult- 
ant's report. (Extract from Champlain Heights Development Group 
report of October 27, 1977 circulated.) 

Commissioner Ian Bain, Chairman of the Park Board, and 
Commissioners DuMoulin and Fowler were present for discussion 
of this report. Also present were Larry Foster of Park Board 
and Mr. Egil Lyngen of Champlain Heights Planning Advisory 
Committee . 

Commissioner Bain stated that the Park Board is aware of the 
requirements in the area and agrees with the progressive develop- 
ment of community facilities. This progression to be a gymnasium 
(to be cost-shared with the School Board) , a community centre 
followed by an outdoor swimming pool and an ice rink. However, 
the Board was concerned that expenditures involved in this 
facility could severely restrict any new Park Board development 
in other parts of the City. 
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Mr. E. Lyngen said that there has been good rapport between 
the Champlain Heights Planning Advisory Committee and the various 
departments concerned on the proposed development. 

At a meeting of the Champlain Heights Planning Advisory 
Committee held on October 17, 1977, the following two motions 
were passed: 

a) "THAT the Champlain Heights Planning Advisory 
Committee supports the City supplementing the 
additional costs required to upgrade the 
elementary gymnasium (activity room) to a full 
size gymnasium." 

b) "THAT the Community Centre concept be reviewed 
and redesigned with greater attention given to 
locating community centre facilities in closer 
proximity to each other." 

The Director of Finance commented that whereas no source of 
funds has yet been acquired for Champlain Heights development, it 
appears that the only possible source of funds will be from the 
Supplementary Capital Budget over the next four or five years. It 
would appear that the appropriate sequence of action would be as 
follows: 

1) All parties agree on the content of Phase I design 
as proposed by the consultant; 

2) All parties agree on cost sharing of Phase I; 

3) The City and the School Board agree on how to protect 
the City's interest inasmuch as Phase I requires the 
City to contribute to a building built on school lands: 

4) That the architect proceed with preliminary drawings 
for Phase I, taking into account the requirements for 
later phases; 

5) That Phase I be costed and each party provide the 
appropriation of funds; 

6) That the architect proceed with working drawings for 
Phase I following which bids could be obtained and 
construction proceeded with, presximing adequate funds 
have been provided; 

and concurrently 

1) Seek Park Board comments on the overall development; 

2) Seek Park Board comments on implications of the 
financial proposal; 

3) Request departmental reports on the health facility, 
social service facilities, etc. 

4) Discuss with the School Board the question of their 
land needs . 

The Director of Finance, in the report, indicated that there 
seems to be general agreement at the staff level on the character- 
istics or details of Phase I but the formal agreement of the 
Vancouver School Board and Vancouver Park Board does not appear 
to have been obtained. 
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The Director of Finance also stated it should be noted that 
there is no formal agreement by all the involved parties that the 
subsequent facilities are needed. There is also no formal agree- 
ment as to cost sharing. 

The report of the Champlain Heights Project Manager would 
seem to indicate staging of Phase I, in the cost sense, to be as 
follows : 


Considerable discussion took place on the matter of the 12.9 
acres which are being held for the School Board. Concern was 
expressed over the request of the School Board to purchase only 
5 acres. A decision must be made as to whether the City will hold 
the remaining 7.9 acres of land for future development or if the 
land should be held in the event the School Board requires addi- 
tional land at a future date; also, whether the 7.9 acres would be 
sold to the School Board at the agreed price of $65,000.00 per acre 
or at the then current market value. 

Following discussion, the Committee 
RECOMMENDED 

A. THAT Council receive the Consultant's report and 
approve in principle the community facilities 
package presented in this report, the total cost 
of which is currently estimated at $5.7M with 
inflation to mid 1979. 

B. THAT Council consider the proposed financing program 
outlined in the Comments of the Director of Finance 
and if Council is in favour of the proposed financing, 
recommend to the 1978 Council that $1,500,000.00 be 
reserved in the 1978 Supplementary Capital Budget to 
start the financing program. 

C. THAT subject to the approval of the recommendations 
A and B, that Ron Howard Architect be retained by 
the City to proceed with preliminary drawings for 
the overall plan, and that an amount of $85,000.00 
be allocated for this purpose; this work to proceed 
with approval of the City Manager only after the 
Park and School Boards have formally endorsed the 
proposed developments and related financing program. 

D. THAT the Consultant take into consideration the 
comments of the City Engineer regarding Access, 
Parking and Utilities. 

E. THAT the Consultant take into consideration the 
comments of the Champlain Heights Planning Advisory 
Committee when preparing the overall design. 

F. THAT Council point out to the School Board the land 
problem noted above and that the City's position 
would be that if the School Board only wish to buy 
5 acres then the City would be released of its 
obligation with respect to the original 12.9 acres. 

G. THAT the Project Manager proceed with the steps 
outlined in the Comments of the Director of Finance 
with report back at various stages for action by 
Council as appropriate. 


1978 
1979 
1980 


$ 417,600 
1,382,000 
141,000 
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H. THAT Council include facilities in Phase I in the 
City's submission to the Community Recreational 
facilities fund of the Provincial Government in 
April 1978. 

I. THAT the City Supervisor of Properties arrange to 
survey, sub-divide and convey title to the five 
acre parcel required by the School Board, if the 
School Board confirms that they only wish to pur- 
chase five acres. 

J. THAT staff meet with the School and Park Board 
to discuss the land tenure, management and 
operation arrangements for the Centre and report 
back. 

K. THAT co-ordination of the project be through 
the Champlain Heights Development Group. 


2 . Grant Request - B.C. & Yukon Chamber of Mines 

The Committee had before it for consideration a Manager's 
report dated October 28, 1977 (copy circulated) in which the 
Director of Finance reported on the request from the B.C. & Yukon 
Chamber of Mines for an annual civic grant in the approximate 
amount of the Chamber's civic taxes, i.e. $7,817.14, which had 
already been paid. 

This request for a grant is their first request since 1971 
and will be used to cover 1978 initial operating costs. 

The Director of Finance reported that from the information 
supplied, there is no indication that this organization will 
experience financial difficulties in the 1977 fiscal year and 
recommended that the grant request be not approved. 

Mr. W. St. C. Dunn, president, and Mr. F. G. Higgs , manager, 
of the B.C. & Yukon Chamber of Mines appeared before the Committee 
on this. matter. 

After a short discussion, the Committee 

RECOMMENDED 

THAT the grant request of the B.C. & Yukon Chamber 
of Mines be not approved. 


The meeting adjourned at approximately 4:50 P.M. 

FOR COUr-ICIL ACI.'OK' SEE PAGE{S}5iVMIfl 
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Number of Owners 


In favour Opposed No reply Totals 

Valid Signatures 7 7 14 

Signatures not in 
accordance with 
Assessment Roll 
(one-half of joint 

ownership, etc.) 3 1 4 

No reply 3 3 


Totals 10 8 3 21 

Percentages 48% 38% 14% 100% 

The assessed values represented by the signatures are in 
almost exact proportion to the percentages shown in the 
tabulation. 

The block in question on 4 8th Avenue is a part of a larger 
project consisting of thirteen blocks of sidewalk in a new 
subdivision. All the sidewalks have been constructed with 
the exception of those on 4 8th Avenue. 

If Council wishes to proceed with the construction of the 
project, it could pass the following motion: 

'That the City Engineer be instructed to proceed with 
the construction of the P.C. Concrete sidewalks on 
both sides of 4 8th Avenue from Ross Street to 
Inverness Street. ' 

If Council wishes not to proceed with the construction of the 
project, it could pass the following motion: 

"That the project for P.C. Concrete sidewalks, scheduled 
by the Assessment Commissioner as Item 2 of Court of 
Revision Schedule 377 (October 3, 1968), be reduced in 
scope by deleting that portion of the project on both 
sides of 4 8th Avenue, from Ross Street to Inverness 
Street. ' " 

Your Board submits the foregoing report of the City Engineer to 
Council for CONSIDERATION. 

INFORMATION : 

11. Canopies for 
Cushman Carts 

The Deputy City Engineer reports as follows: 

"The Vancouver Civic Employees Union have requested an opportunity 
to appear before City Council to briefly state their case for 
having the remaining 11 Cushman carts immediately equipped 
with canopies. 

As a result of negotiations with the Union in 1969 it was 
agreed to equip one cart with a canopy on a trial basis. 
Following this an item was included in the 1970 departmental 
budget submissions to equip the remaining 20 carts with 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON 

FINANCE AND ADMINISTRATION 


November 10, 1977. 

A Special Meeting of the Standing Committee of Council 
on Finance and Administration was held on Thursday, November 10, 
1977, in No. 3 Committee Room, Third Floor, City Hall, at 
approximately 11:10 a.m. 

PRESENT: Mayor Volrich, Chairman 
Alderman Brown 
Alderman Gerard 
Alderman Marzari 

ABSENT : Alderman Gibson 
Alderman Puil 


ALSO 
PRESENT; 


Alderman Bellamy 
Alderman Ford 
Alderman Harcourt 
Alderman Kennedy 
Alderman Rankin 


CLERK: 


Bowie 


F ECOMMIINDATION 

Depart nental Review - Department of Permits & Licenses 

This meeting was the second in a series of departmental 
reviews initiated by the Standing Committee on Finance and 
Administration at its meeting on August 4, 1977, following 
consid-iration of a proposal for a revised budgeting system 
for thi2 City and approved by Council on August 23, 1977. 

The report of the Department of Permits & Licenses 
(copy on file in the City Clerk's Office), provides a 
summary of the relevant facts regarding the operations of 
the department, including problems and future trends, 
recommendations by the department, including recommended 
actions if the departmental budget were increased or decreased 
by 5%, and observations and recommendations by Western 
Management Consultants. 

There are two perspectives to the components of the 
department, namely functions and organizational units. 

Function - a manner in which individual operations 

of the department are grouped. Operations 
which lead to a common output or purpose 
or goal of the department are grouped into 
a single function. 

Organizational Unit - a sub-division of the total depart- 
mental structure, commonly linked to 
identifiable components such as divisions, 
branches, etc. An organizational unit 
perforirs a readily identifiable group of 
operations. 

Ir this report, the Permits & Licenses Department has 
chosen to conduct its more intensive analysis based on its 
functions. 

A description of the functions and detail of these functi ms 
as well as a description of the organizational units and the 
cost cf each organizational unit is included in the appendices. 
i:o this report. 
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Dr. Bryson, Director of Permits & Licenses led the 
Committee through the report. He stated that he was pleased 
that this review was taking place, not only for the in s'ormation 
it was giving to the Committee, but for the value it provided 
to his own department. When the department was formed the overall 
objectives were to provide better service to applicants for 
permits, less inconvenience to the public, more effective 
inspet;tional service and as far as possible provide "one stop'' 
service to the public. Whereas the original objectives have 
largely been met and are still valid, improvements are 
requi::ed. In a 12 week survey carried out in August, September 
and October this year, it was determined that the average 
waiting time for the public was 22 minutes and service time 
averaijed 25 minutes making a total of 47 minutes. He pointed 
out tliat the department is essentially a service department and 
exist;? on an annual budget, ($4,814,364.00 in 1977). A major 
portion of this amount ($2,730,300.00) is recovered from a 
varie-y of permit and license fees. Although not having access 
to ouzside funding, as is the case with some departments, the 
Department of Permits & Licenses has striven to maintain its 
econoiaics . 

Tie recommendations of the Permits & Licenses Department 
were as follows : 

"A 

1. To develop and implement improved data 
processing at the earliest possible time. 

2. To authorize as top priority, a space study 
program for the Department of Permits & Licenses. 

3. Complaints are not accepted unless they are 
presented in writing and are signed. 

4. Implementation of further staff training 
programs . 

5. Further implementation of public education 
programs . 

6. The addition of a mechanical engineer in our 
Development Division. 

B SUBJECTS RECOMMENDED FOR FURTHER STUDY 

1. Increase the minimum level and range of fines 
levied on by-law infractions. 

2. Amend the Business Tax By-law to provide 
stronger compulsions for payment-higher 
interest rate:-,-action to permit right of 
seizure of chattels-placing Business Tax 
arrears on the main Property Tax Roll. 

3. Apply a sewer use surcharge based on the 
quantity and/or quality of effluent from 
industrial premises and those known to employ 
harmful products in their operation. 

4. Continue the studies presently being conducted 
in the Construction & Maintenance Division to 
determine the effectiveness and cost of contract 
cleaning and maintenance service as compared to the 
same function being carried out by civic staff. 
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5. To develop a study to determine if better 
mechanical and equipment plant level can be 
obtained at a cheaper cost by increasing civic 
staff in the mechanical and controls trades, 
and thus reduce our dependency on outside con- 
tractors. Such a study would include replacement 
of present mechanical operated elevators with 
automatic equipment. 

C STUDIES AND DISCUSSIONS OF THE IMPLEMENTATION OF 
THE 5% INCREASE OR DECREASE IN BUDGET 


(a) Items to be considered if a 5% increase. 

1. Provide preventative maintenance and use 
programs for City owned buildings. 

2. Obtain additional sampling machines for 
Industrial Waste control. 

(b) If a 5% decrease in our budget were imposed the 
following would be recommended for study to 
assess the implications of such a reduction. 

1. Standards of Maintenance By-law enforcement. 

2. Generalist Inspection programs. 

3. Management Program - Construction & Alterations 
of Civic Buildings. 

4. Operation & Maintenance of Buildings used for 
Civic purposes . 

5. Temporary Pound Officers during the summer 
months . " 

The consultant, Mr. Roger Chilton, of Western Management 
Consultants, reviewed with the Committee the departmental 
recommendations, performance objectives, performance measurement 
capabilities, functions of the Construction and Maintenance 
Division, and maintenance costs and standards. He touched on 
the Development Division operating costs and revenues, on studies 
currently underway and other areas where studies should be 
initiated. In conclusion the consultants recommendations were 
as follows: 

"1. That the department be encouraged to embark 
upon a program to define its performance 
objectives and that the department in conjunction 
with the City Manager's office, should assess its 
requirements for assistance in this regard and 
report back as appropriate to the Finance Committrie. 

2. That the following studies recommended by the 
department be pursued: 

'A. A study of the department's space 
requirements. 

B. A study of the impact of raising fines 
for by-law infractions. 

C. A study of alternative inducements to 
encourage the prompt payment of business 
tax. 
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D. A stud;/ of the effectiveness of levying a 
r.ewer use surcharge to ensure compliance to 
industrial waste controls. 

E. A study to determine if cost savings and 
better servicing can be achieved by increasd ig 
civic staff in the mechanical and control 
basis . ' 

3. That the method of accounting and budgeting 
for maintenance services and the responsibility 
for decidincj upon standards of maintenance be 
reviewed . 

4. That current maintenance standards be reviewed. 

5. That the organization and manpower requirements 
in the Development Permit Division be reviewed. 

6. That an 'Advisory Reporting' system be developed 
to improve management planning and control and 
utilized to assess the performance and impact of 
the department's inspection activities. 

7. That the possiljility of using computerized data- 
processing systems to improve operating ef ficienc ' 
be explored. " 


The consultants suggested it might also be appropriiite tc 
conduct a review of the By-laws enforced by the department wi th 
a view to determining if there are any areas that should no 
longer continue to come under the scrutiny or enforcement by hhe 
City. 

The Committee in open discussion of this report brought 
forward several areas of concern regarding the operation of the 
Department. One area of major concern to the Committee was 
that some of the by-laws may be vague, redundant and that soira 
sections were not enforceable. Some Members of the Committee 
cited examples of situations where enforcement of by-lavrs was 
causing problems to the public. It was suggested that inspectors 
should receive more input Prom the department staff in areas 
where the by-laws are weak. 

The Committee queried d.f the problems of lack of space, 
delay in computerization and turn over of staff were causing 
the primary problems within the department. The Director 
advised that lack of space was definitely a problem especiall 
in the file area. A planned study of the space needs of the 
department has been delayed due to the immediate necessity to 
obtain space for the Adult Care Program in the Health Departmjnt. 
The Director agreed that the 4 to 5 week delay in the permit 
section was in part caused by lack of trained personnel, but 
if more staff were employee' this could cause space problems 
in this area. With respect to delay in computerization, the 
City Manager advised that approval of computerization for the 
department has been delayec' pending a review of department 
priorities for computer tire. It was suqaested that employme it 
of "floaters" within the department could in part alleviate tie 
problem of staff turn over in the permit section. 
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The Committee requested a definition of "Generalist 
Inspectors." The Director replied that Generalist Inspectors 
enforce the requirements of the Zoning and Development By-lav , 
the Standards of Maintenance By-law, Untidy Premises By-law and 
certain requirements of the Sign By-law. Prior to 10 years ago 
there were 2 inspectors mostly concerned with illegal suites 
this grew to 8 inspectors which were inherited when the inspection 
services were consolidated into a department of Permits and 
Licenses. Since then 2 additional Generalist Inspectors have 
been added to this staff complement. No new license inspectors 
have been added in 10 years. 

In response to a query representatives of the department 
advised minimal inspectional time was involved in the enforcement 
of the Fire By-law and liquor inspections. 25% of inspectional 
time is involved in the Standards of Maintenance By-law which is 
handled on a complaint basis. It was also stated that partic- 
ularly in the core area there is no continuous review and key 
inspections such as health and fire are also handled on a coirolaint 
basis . 

The Committee asked for information on the issuance of 
occupancy permits and if there is not a duplication of effor 
among the inspection staff on this matter. The Director sta ed 
that the issuance of occupancy permits does not duplicate 
efforts of inspectors but rather brings all aspects of the 
permit together. In many cases the developer is anxious to 
fill his buildings quickly and sometimes if the building is 
not complete this could prove hazardous. Therefore, the 
requirement for an occupancy permit assures that all constru< -tion 
has been completed. 

The matter of 5% increase or decrease in department budg^ t 
was discussed. The 5% increase in the budget would enable 
the department to obtain additional staff thereby reducing 
the present plan processing and examination response time of 
4 to 5 weeks to approximately 2 to 3 weeks. This would incr ase 
service to the public. 

In consideration of a 5% budget reduction the department 1 
priorities were defined as follows : 

Safety and health oriented building 
requirements, e.g. the Building By-law, 
safety aspects of the Standard of 
Maintenance By-law, Plumbing, Gas and 
Electrical By-laws. 

Aesthetic requirements, primarily emanating 
from the Zoning and Development By-law, e.g. 
side yards, landscaping, etc., and ■t;he 
aesthetic aspects of the Standards of 
Maintenance By-law. 

Service activities such as complaints from 
the public and the issuance and development 
of information to the public." 

In answer to an enquiry regardinc disposition of 
fee re^'enues, it was explained that revenues derived from 
this source by the Department go into the general revenues 
for tho. City and are not ciedited di: ectly to the Department . 
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It was , 
RECOMMENDED 

A. THAT the department be encouraged to embark upon 

a program to define its performance objectives and 
that the department in conjunction with the City 
Manager's office, should assess its requirements 
for assistance in this regard and report back as 
appropriate to the Finance Committee. 

B. THAT the studies recommendei by the department as 
summarized above be pursued. 

C. THAT the method of accounting and budgeting for 
maintenance services and the responsibility for 
deciding upon standards of maintenance be reviewed. 

E . THAT current maintenance standards be reviewed. 


I . THAT the organization and r anpower requirements in 
the Development Permit Division be reviewed. 

r. THAT an "Activity Reporting" system be developed to 
improve management planning and control and utilized 
to assess the performance and impact of the depart- 
ment's inspection activities. 

(;. THAT the possibility of using computerized data- 
processing systems to improve operating efficiency 
be explored. 

K. THAT a review of the By-laws as enforced by the 

Department of Permits & Licenses be conducted with 
a view to determining if there are any areas that 
should no longer continue to come under the scrutiny 
or enforcement by the City and also as to whether 
present requirements are reasonable. 

AND 

t , THAT following each departrental review the 

Mayor, City Manager, Department Head concerned 
and the Consultants meet as soon as possible to 
further discuss the fine points of each report. 


The meeting adjourned at af proximately 1:20 p.m. 

fOR COUNCIL ACTION SEE PAGE(S] . jl; 
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A meeting of the Standing Committee of Council on Community Services 
was held on Thursday, November 10, 1977, in Committee Room No. 1, 
Third Floor, City Hall, at approximately 1:30 P.M. 


PRESENT ; Alderman Rankin, Chairman 
Alderman Bellamy 
Alderman Ford 
Alderman Gerard 
Alderman Marzari 

COMMITTEE CLERK: H. Dickson 


Adoption of Minutes 

The minutes of the Community Services Committee meeting of 
Thursday, October 27, 1977, were adopted. 


INFORMATION 

1. Sale of Surplus City Furniture and Equipment - 
Canadian Theatre of the Deaf 


Under procedures approved by City Council on April 23, 1974, 
the Committee has authority to approve the sale of surplus City 
furniture and equipment with an auction value over $300.00 to 
non-profit organizations for a nominal sum ($10 or 10% of auction 
value, whichever is greater) . 

The Committee had before it for consideration a request from 
the Canadian Theatre of the Deaf (copy circulated) for surplus 
City furniture and equipment valued at $405.00. 

Following discussion, it was 

RESOLVED 

THAT the request of the Canadian Theatre of the Deaf 
for surplus City furniture and equipment valued at 
$405.00 be approved and the furniture and equipment 
be sold to the organization for $43.33. 


RECOMMENDATION 

2 . Grant Request - Little Mountain Area Human Resources Society 

The Committee had before it for consideration a letter dated 
November 1, 1977 (copy circulated) from Little Mountain Area 
Human Resources Society which was placed on the agenda at the 
request of the Chairman. 

In the letter the Society requested a grant of $250.00 to 
cover start-up costs for a neighbourhood house in the Riley Park 
area. 

During consideration of this matter, the Committee noted 
that there may still be funds remaining in the Vancouver Resources 
Board budget which had earlier been allocated for such purposes. 
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A representative from the applicant indicated that although 
some money was allocated for the Little Mountain Area Human 
Resources Society, the Vancouver Resources Board grants officer 
has not approved its release. 

Following discussion, it was 

RECOMMENDED 

A. THAT City Council grant $250.00 to the Little 
Mountain Area Human Resources Society towards 
start-up costs for the Riley Park Area Neigh- 
bourhood House. 

B. THAT the City write to the Ministry of Human 
Resources requesting an explanation of the 
status of funds which had been previously 
allocated by the Vancouver Resources Board for 
Local Area projects. 


3 . Liquor Permit Application - 3605 West 4th Avenue 

The Committee had before it a Manager's report dated 
October 25, 1977, which was submitted by the City Manager 
for consideration. 

The report was on the application of Mr. Lorenzo Ristorante 
for a Development Permit No. 78904 at 3605 West 4th Avenue. 

In the report, the Director of Planning reported as follows: 

" The above noted Development Permit Application has been filed to establish 
a restaurant with a holding bar in the existing one storey building. This 
building was previously approved for retail food sales (take-out) and 
restaurant. 

This development is situated on the north-west corner of 4th Avenue and 
Dunbar Street. 

The proposed restaurant will occupy an area of approximately 1314 square 
feet with a maximum seating capacity of sixty-three persons. The proposed 
Holding Bar will occupy an area of 204 square feet and maintain a 13% 
coverage of the total 1^18 square foot building. 

The Director of Planning approved this application at his meeting of 
October 24, 1977, subject to the following condtions: 

1. Prior to issuance of the Development Permit, this request 
be referred to Council Committee on new liquor outlets, for 
consideration and necessary action. 

2. The seven (7) off-street parking spaces and two (2) off- 
street loading spaces are to be maintained in accordance 
with the relevant requirements of Sections 12 and 13 of 

the Zoning and Development By-law. " 

A representative of the Planning Department appeared before 
the Committee, and following a brief explanation, it was 

RECOMMENDED 

THAT the Director of Planning be advised that Council 
has no objection to the issuance of Development Permit 
Application No. 78904 to Mr. Lorenzo Ristorante to 
establish a restaurant with a holding bar at 3605 West 
4th Avenue. 
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4 . Liquor Permit Application - 340 Cambie Street 

The Committee had before it a Manager's report dated October 
24, 1977, which was submitted by the City Manager for considera- 
tion. 

The report was on the application of Mr. R. Suchy for Develop- 
ment Permit No. 78791 to add, alter and use the basement floor of 
the existing 4-storey hotel at 340 Cambie Street as a restaurant 
with holding bar. 

In the report, the Director of Planning reported as follows: 


" The above noted Development Permit Application has been 
filed to add, alter and use the basement floor of the 
existing 4 storey hotel building as a restaurant with 
holding bar. The basement area was previously used as 
storage area for the building. 

The existing hotel is situated on the east side of Cambie 
Street between Cordova and Hastings Streets in the HA-2 
Gastown Historic Area. 

The main floor of the building is currently used as a 
licensed premises (beer parlour) , while the second, third 
and fourth floors are used as hotel with a total of 36 
rooms . 

The proposed basement restaurant will occupy a gross area 
of approximately 4230 sq. ft., with a net seating area of 
approximately 1550 sq. ft. for a maximum of 129 persons. 
The proposed holding bar of approximately 200 sq. ft. has 
a maximum seating capacity of 16 persons. Approval in 
principle for the holding bar has been obtained from the 
Liquor Control and Licensing Branch dated July 28, 1977. 

The Director of Planning approved this application, thereby 
permitting additions and alterations to the hotel building 
and use of the basement as a restaurant with holding bar, 
subject to conditions, one of which being that: 

'Prior to the issuance of the Development Permit, this 
request (holding bar) is to be first referred to the 
City Council Committee on New Liquor Outlets for 
consideration and necessary action.' " 

A representative of the Planning Department appeared before 
the Committee and advised that the application has been amended 
and what is now proposed by the applicant is that the holding 
bar will total 344 sq. ft. rather than 200 sq. ft. as noted m the 
report and it will have a maximum seating capacity of 28 persons 
rather than 16 as listed in the report. 

This higher seating capacity in the holding bar is still 
within the allowable amount of 25% of the restaurant seating 
capacity (25% of 129 seats permits 32 seats in the holding bar) . 

Following further discussion, it was 

RECOMMENDED 

THAT the Director of Planning be advised that Council 
has no objection to the issuance of Development Permit 
Application No. 78791 to Mr. R. Suchy to add, alter 
and use the basement floor of the El Cid Hotel at 340 
Cambie Street as a restaurant with holding bar, as 
outlined this date by the spokesman for the Director 
of Planning. 
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5 . Funding - Cordova House 

The Committee had before it for consideration a Manager's 
report dated October 26, 1977 (copy circulated) in which the 
Supervisor of Properties reported on the status of discussions 
with the Provincial Government regarding cost-sharing for staff 
and equipment at Cordova House. 

In the report, it was noted that further discussions with 
the Executive Assistant Director of Human Resources are scheduled 
to take place. 

The City Manager advised the Committee that these further 
talks are scheduled for the Monday following the Committee meeting. 

Following consideration, it was 

RECOMMENDED 

THAT the City Manager's report dated October 26, 1977 
regarding funding for Cordova House be received. 


6. B.C. Housing Management Commission - 

Rent Increases to Residents of Public Housing 

The Committee had before it for consideration a Manager's 
report dated October 19, 1977, in which the Director of Social 
Planning reported on a brief submitted to the City by the president 
of the Vancouver & District Public Housing Tenants Association 
(copies circulated) . 

In the brief, the V. & D.P.H.T.A. complained of a number of 
tenant problems and concerns regarding the operation of housing 
by the B.C. Housing Management Commission. 

In the Manager's report, the Director of Social Planning 
reviewed the various complaints and proposed a niomber of recom- 
mendations . 

The president and other members of the V.& D.P.H.T.A. appeared 
before the Committee and presented copies of a prepared statement 
(Appendix "A") (copy circulated) . 

In the brief, the V.& D.P.H.T.A. proposed that the B.C. 
Housing Management Commission's policy that 25% of income be 
paid towards rent should be reconsidered; that the policy that 
requires working children to pay 25% of their income towards 
the family accommodation should also be reconsidered; and that 
policies governing handicapped tenants be adjusted. 

Also before the Committee for consideration in connection 
with this matter was a letter dated November 8, 1977 (Appendix "B") 
(copy circulated) from the secretary of the Downtown Eastside 
Residents' Association which complained of B.C. Housing Management 
Commission's plans to no longer pay the bulk rate for cablevision 
on their buildings, thus requiring the Cablevision company to 
charge each tenant directly. 

In addressing the Committee, representatives of the V.& D.P.H.T.A. 
added that some old-age pensioner tenants have received notice that 
previous costs which had been included in their rent will no longer 
be included as part of the rent. Specifically, tenants will be 
required to pay additional charges for the use of washing and dry- 
ing machines. 
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canopies at an estimated cost of $4,725. In order to reduce 
the expenditure, the Budget Committee approved $2,362 so that 
10 carts could be equipped, with the suggestion that the 
program might be completed in 19 71. 

The Union on August 18, 1970 wrote to the City Engineer 
objecting to this half way measure and requesting that all 
carts be equipped. A meeting was held in September, at which 
time the need to program some budget requests over a longer 
period was explained to the representatives of the Union. The 
Union did not feel that this explanation was satisfactory and 
requested that their letter of August 18 be forwarded to the 
Board of Administration for reply direct to the Union. The 
Board replied on September 23rd stating with regret that 
'the Board is unable to meet your request but since the En- 
gineer is requesting funds for the balance of the canopies 
in the 1971 Budget, it seems reasonable to assume that Council 
will authorize the funds in 1971 in view of the action taken 
to equip half the carts in 1970. '" 

Your Board submits the matter to Council for its INFORMATION 

DELEGATION REQUEST - Vancouver Civic Employees Union 

(Copies of the communication from the Vancouver Civic 
Employees Union dated October 26, 1970 are circulated 
for the information of Council.) 

^,arking, 
12. North Foot of 

Tolmie Street 

The City Engineer reports as follows: 

"In a petition dated August 11th, 1970, D.L. Smith and 
petitioners point out that vehicles, particularly of the camper 
type, are parking for extended periods of time (over 24 hours) 
on Tolmie Street north of Marine Drive adjacent to the beach. 
They feel that some greater control is necessary and even 
suggest that the street end be incorporated into the (Spanish 
Banks) park area. 

This is a dead-end street and although it is dedicated and 
curbed, it does not have the appearance of a street, but 
rather that of a parking lot. Vehicles angle park at this 
location which is within the Spanish Banks Beach area. Such 
parking has been sanctioned over the years although there are 
no signs to indicate angle parking is permitted. Angle 
parking is a desirable convenience related to the recreational 
facilities . 

With regard to converting the street to parkland, this street 
end will be transferred to the jurisdiction of the Parks Board 
and will become parkland within a year or so. In the meantime, 
appropriate signs will be erected on this portion of street 
under the City Engineer's authority to deal with the overnight 
parking problem and to authorize angle parking. 

The petition also implies that the campers are being used as 
living or sleeping quarters and that dogs are running at large 
in the park area. Both these items are controlled under the 
Health By-law and the Parks Board By-law and, therefore, copies 
of the petition and of this report, are being forwarded to the 
Superintendent of Parks and to the City's Medical Health Officer. 
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During discussion of this matter, the Committee requested 
the president of the V. & D.P.H.T.A. for specific proposals 
which the Committee might recommend that Council urge the B.C. 
Housing Management Commission to adopt. 

The president of the V.s. D.P.H.T.A. replied with a number of 
suggestions and there was consideration and explanation of each. 

Although the Committee passed a number of recommendations 
based on the suggestions of the representatives from the 
V.St D.P.H.T.A., the representative of the Social Planning Depart- 
ment requested the Committee to also approve the Director of 
Social Planning "s recommendations contained in the Manager's 
report. 

The Committee therefore 

RECOMMENDED 

A. THAT City Council request the Provincial Ministers 
of Housing and Human Resources 

a) to reduce the 25% of gross family income 
charged for public housing to 22%; 

b) that in calculating the amount of income 
of a family tenant which shall be charged 
for rent, that the income amount of a work- 
ing child member of the family to be paid 
toward rent be a maximum of $40.00 per month; 

c) that for families in public housing which 
may include a handicapped child, that a 
maximum of $20.00 of the handicapped child's 
income be allocated towards the family's rent; 

d) that a handicapped adult tenant in public 
housing be required to pay the same rent as 
a welfare recipient; 

e) that the costs of all services previously 
included in the rent, such as cablevision 
and the use of washers and dryers, continue 
to be included in the rent. 

B. THAT the Director of Social Planning be requested 
to examine the current rent formulas applied on 
employed tenants with low incomes and report back 
to the Community Services Committee with proposals 
for a more equitable rent formula for such persons. 


C. THAT the following recommendations of the Director 
of Social Planning be approved: 

i) City Council request the General Manager of 
the B.C. Housing Management Commission to 
review all "grandfather clause" tenants to 
ensure they have been afforded the three- 
year program to bring them up to the 25% of 
gross family income rental policy within that 
time frame; 
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ii) City Council request the Ministry of Housing 
to review the 25% of gross family income 
rental policy for public housing with respect 
to its negative impact on the disposable 
income of people with low incomes with a view 
to increasing the disposable income available 
to them. The review should also extend to low 
income people in private accommodation. 

iii) City Council request the Ministries of Housing 
and H\iman Resources to reconsider their policy 
of including a working child's income as part 
of gross family income having regard to the 
four questions raised on Page 3 of the City 
Manager's report and with a view to either 
removing the requirement or creating a formula 
which would allow low income families more 
disposable income. 


7 . Entertainment in Cabarets 

The Community Services Committee, at its meeting on August 4, 
1977, recommended "THAT the Director of Legal Services report to 
the Community Services Committee on the implications of the City 
requesting the Liquor Control & Licensing Branch to suspend the 
licenses of licensed premises which provide nude dancing involving 
sadism or violence". 

The Committee had before it for consideration a Manager's 
report dated October 27, 1977 (copy circulated) in which the 
Director of Legal Services reported that new legislation was pro- 
claimed on October 7, 1977, which now permits municipalities to 
control the types of entertainment performed in licensed premises. 

Appearing before the Committee on this matter were the 
Director of Legal Services and representatives from the Permits & 
Licenses and Police Departments. 

During a general discussion of this matter, it was noted that 
it may be preferable for the City to specify the types of enter- 
tainment which should be permitted rather than endeavouring to 
state that certain types of entertainment should be disallowed, 
and that regulations concerning the types of entertainment should 
be incorporated into the City's Licensing By-law. In this way, 
any action by the City for infractions of the by-law would be to 
require the license holder to show cause to council why his 
business license should not be revoked. 

During discussion, the Committee agreed that there should be 
a regulation that juveniles not be permitted to perform certain 
types of entertainment in licensed premises, such as nude dancing. 
At present juveniles who are paid entertainers are permitted to 
be in licensed premises although the Liquor Act does state that 
juveniles are not allowed to enter licensed premises. 

A further suggestion was made that there should be a regula- 
tion to prohibit public participation in certain types of enter- 
tainment in licensed premises. 
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Following further discussion, it was 
RECOMMENDED 

THAT the Director of Legal Services consult with 
the Chief Constable and the Director of Permits & 
Licenses and report back to the Community Services 
Committee with proposed regulations governing enter- 
tainment in licensed premises. 


8. Downtown Eastside Residents' Association - 
R.R.A.P. Funding 


The Committee had before it for consideration a letter dated 
November 7, 1977 (copy circulated) from the secretary of the 
Downtown Eastside Residents' Association which had been placed on 
the agenda at the request of the Chairman. 

In the letter, the secretary requested that the City urge 
the Federal Government to proceed with a proposed amendment to 
the National Housing Act which would permit R.R.A.P. funding for 
hotels and rooming houses. 

The secretary of D.E.R.A. advised the Committee that in order 
to qualify for R.R.A.P. funding, residential units must be self- 
contained and that in the Downtown Eastside area 90% of these 
units (located in hotels and rooming houses) are not self-contained. 

Following discussion, it was 

RECOMMENDED 

THAT City Council request the appropriate Ministers 
of the Federal Government to proceed as soon as 
possible with an amendment to the National Housing 
Act which will allow R.R.A.P. funding to be allocated 
for renovations to hotels and rooming houses. 


9. Request from Pacific National Exhibition for 
Sale of Beer at National Hockey League Games 

At the request of Alderman Bellamy and with the concurrence 
of the Chairman, the Committee considered a letter dated November 

10, 1977 (copy circulated) from the president of the Pacific 
National Exhibition which requested City Council approval for the 
sale of beer in two enclosed areas on the lower level of the 
coliseum during National Hockey League games. 

During discussion of this matter, it was noted by the Chairman 
that City Council in April of this year refused approval of a 
similar request that beer be sold at soccer games at Empire Stadium. 

During discussion, it w^s noted that under the proposal, no 
one would be permitted to remove alcohol from the enclosed serving 
areas into the stands. 

Following discussion, a motion to approve the Pacific National 
Exhibition request was lost. 


The meeting adjourned at approximately 3:00 P.M. 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


NOVEMBER 10, 1977 


A me-^ting of the Standing Committee of Council on Planning 
and Development was held in the No. 2 Committee Room, Third Floor, 
City Hall, on Thursday, November 10, 197 7 at approximately 1:30 p.m. 

PRESENT : Alderman Harcourt, Chairman 

Alderman Brown 
Alderman Kennedy 

ABSENT: : Alderman Gibson 

Alderman Puil 

CLERK TO THE 

COMMITTEE : M. L. Cross 


RE COMMENDAT I ON 

1 . Design concept Area 10-B False Creek 

The Committee considered a report of the City Manager dated 
November 8, 1977 (copy circulated) and also considered a report 
entitled "Concept for the Development of Area 10-B — Summary 
Report" dated October 20, 1977, prepared by Rhone and Iredale , 
Architects (on file in the City Clerk's office). 

Mr. E. D. Sutcliffe, False Creek Development Consultant, noted 
that the Concept Plan has the general support of all the City 
departments . There are some unresolved items that require further 
study i.e., economics, including income mix, responsibility for 
water area, flushing of the harbours, community facilities, traf- 
fic and transit, parking and sewer right of way. To further study 
these would cost approximately $20 - 50,000. Before proceeding 
the development group would like to find out if the scheme is 
generally acceptable in principle. If the scheme is acceptable 
in principle these items would be given further study for report 
back . 

Mr. Sutcliffe advised that on January 18, 1977 Council approved 
the appointment of a design team for Area 10-B in accordance 
with terms of reference, which primarily called for relocation of 
Western Outboard from their present location at the northwestern 
corner of the site to a new location next to the entrance to Gran- 
ville Island. A major question on which the whole concept depends 
is whether the City and Western Outboard can agree to an exchange 
of sites. If an agreement satisfactory to the City cannot be reached 
with Western Outboard it is proposed that Council authorize the 
development of a new Plan using City land and water lots and 
excluding the existing Western Outboard property. 
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Mr. R. Iredale, Architect, described the proposed Concept 
Plan for Area 10-B . 

Mr. E. West, Assistant City Engineer-Streets, advised that 
regardless of whether the concept is approved in principle, the 
sewer connection between the B.C. Central Credit Union building 
and the new Granville Island pump station must be completed by 
May 1, 1978. A decision must be made now on the sewer align- 
ment. If the scheme is accepted and Western Outboard is relocated 
it may be necessary to relocate the portion of the sewer which 
goes around the existing Western Outboard property. The replace- 
ment would cost $200,000. 

After discussion, the Committee 

RECOMMENDED 

A. THAT the Concept Plan for Area 10-B outlined in the City 
Manager's report dated November 8, 1977 and the report 
of the Consultant dated October 20, 1977 be accepted in 
principle . 

B. THAT when a satisfactory arrangement with Western Outboard 
is reached the Director of Finance with the False Creek 
Development Consultant and Supervisor of Properties be 
authorized to continue negotiations with the National 
Harbours Board for report back, together with recommenda- 
tions from City officials for the refinement of the Con- 
cept Plan to resolve the questions contained in the 
Manager's report dated November 8, 1977. 

C. THAT if an agreement acceptable to the City cannot be 
reached with Western Outboard Ltd., the False Creek 
Development Consultant be requested to recommend to 
Council the terms of reference for development of City 
owned lands and water lots in Area 10-B, excluding Lot K 
(Western Outboard existing location) . 

D. THAT the sewer connecting Area 10-A with Granville Island 
be routed so as to avoid the present Western Outboard 
property and follow as much as possible, the promenade 

in Area 10-B, it being recognized that extra costs up 
to $200,000 may be incurred, such extra costs to be a 
charge against Area 10-B. 

The meeting adjourned at approximately 3:20 p.m. 


******* 
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ON ' 
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A meeting of the Standing Committee of Council on Transportation 
was held on Thursday, November 10, 1977, at 3:30 p.m. in the No. 1 
Committee Room, Third Floor, City Hall. 

PRESENT: Alderman W. Kennedy, Chairman 

Alderman D. Bellamy 

Alderman M. Ford 

Alderman M. Harcourt 

Alderman H. Rankin 

ALSO Mayor Volrich (Item 4) 

PRESENT: Alderman D. Marzari (Item 1) 

COMMITTEE 

CLERK: J. Thomas 

The minutes of the meeting of October 20, 1977, were adopted. 
RECOMMENDAT ION : 

1. Request for Pedestrian Actuated Traffic Signal - 
33rd Avenue and Ontario Street 

At its meeting on July 26, 1977, when considering the Riley 
Park N.I. P. plan. City Council referred Item 20 of the Plan dealing 
with the installation of a pedestrian actuated signal at 33rd Avenue 
and Ontario Street to the Standing Committee on Transportation for 
consideration . 

In a Manager's Report dated October 26, 1977, (circulated) the 
City Manager noted the City Engineer and Director of Planning had 
reviewed traffic conditions at the intersection and had arrived at 
the following opposing recommendations and the matter was referred 
to the Committee for consideration: 

The City Engineer recommended that a pedestrian signal 
not be installed at the intersection of 33rd Avenue and 
Ontario Street. 

The Director of Planning recommended the signal be 
installed with costs funded through the Riley Park 
Neighbourhood Improvement Program. 

On behalf of the large number of Riley Park residents present, 
Mr. Walter Prudden, Chairman of the area Citizens' N.I. P. Planning 
Committee, and Mrs. Shirley Card, Co-ordinator , presented a brief 
and petition containing 635 signatures (on file in the City Clerk's 
Office) supporting the installation of a pedestrian actuated signal, 
fitted with a sound device for the use of blind pedestrians, at 
33rd Avenue and Ontario Street. A number of letters supporting the 
brief were also presented from organisers of recreational community 
facilities in the area, including: 

Riley Park Community Association and Staff 

Percy Norman Pool 

Riley Ice Rink 

General Wolfe School 

Little Mountain Tenants Association 

Little Mountain Activity Society 

Kanata Pre-School 

The N.I. P. Committee representatives referred to speeding 
problems in the area and difficulties encountered by pedestrians in 
crossing the street, particularly the intersection at 33rd Avenue 
and Ontario Street, which was a major route to the majority of the 
community recreational facilities. 

Cont'd . . . 
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Mr. D. Rudberg, Assistant City Engineer, Traffic Division, 
advised Council's criteria for pedestrian signal warrants had been 
applied in his department's survey and analysis of the traffic 
situation at the intersection and clearly indicated a signal was not 
needed . 

Mr. L. Beasley, Area Planner, outlined the concerns of the 
Director of Planning and stated the N.I. P. Plan encouraged increased 
use of community facilities in the area and therefore more people 
would be using the crossing. Police enforcement had been suggested 
as a solution to speeding traffic on Midlothian Street and on the 
long stretch of 33rd Avenue around Queen Elizabeth Park but residents 
questioned whether sporadic enforcement could be totally effective. 

Alderman Marzari, former Chairman of the now defunct Official 
Traffic Commission, referred to the creation of the signal warrant 
process and stated while the criteria set out a baseline warrant, 
community aspects had not been developed. 

The Committee noted the Riley Park N.I. P. Committee felt so 
strongly that a signal was needed that they were prepared to underwrite 
the cost from the area N.I. P. funds and following discussion, it was 

RECOMMENDED, 

THAT a pedestrian actuated signal with a sound device 
be installed at the intersection of 33rd Avenue and 
Ontario Street with costs funded from the Riley Park 
N.I. P. budget. 


2 . Bus Shelters - Lighting and Benches 

On May 10, 1977, when approving the supply, installation and 
maintenance of three hundred commercial bus shelters with advertising. 
City Council approved a Committee recommendation that the City 
Engineer be requested to report back on the provision of lighting 
in bus shelters and the number of bus stop benches expected to be 
eliminated with the implementation of the bus shelter program. 

The Committee had for consideration a Manager's Report dated 
November 4, 1977, (circulated) in which the City Engineer reported 
on the present status of the commercial bus shelter program; the 
possible impact on the business of the two bus stop bench advertising 
companies in the City; and examined the merits and cost constraints of 
a bus shelter lighting program. The report also dealt with the 
question of installation of bus shelters proposed as N.I. P. projects 
and sought a direction from the Committee whether such installation 
should be delayed until early 1978 when the installation of commercial 
shelters would free a number of City shelters for relocation at no 
cost to the City, or proceed now at an estimated installation cost 
of $1,000 per shelter. 

Representatives of Seaboard Advertising Co., J.C. Decaux Ltd., 
Superior Signs Ltd., and Goodwill Advertising Co. were present and 
discussed aspects of the report with the Committee. 

The City Engineer, reviewing the report, advised there appeared 
to be no demonstrated need for lighting in bus shelters. It was 
possible the commercial interests, who were agreeable to providing 
electrical connections and maintenance, would also eventually provide 
lighting thus eliminating additional costs to the City of approximately 
$150.00 per shelter. 

Poor upkeep of advertising benches had also been noted and it 
was hoped the existing contract with bench companies, with its 
controversial 90-day termination clause, could be reviewed to provide 
for a longer term and give the companies more incentive to upgrade 
existing benches and embark on improved maintenance programs. A number 
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of potential locations for the new bus shelters had been identified 
and in some cases the locations coincided with existing bus stop 
benches. However, except in a few cases where co-existence of bus 
shelters and advertising benches at a given bus stop was impractical 
due to physical constraints, both could normally be accommodated. 

During discussion the Committee was advised agreements had not 
yet been signed with the commercial bus shelter companies and it now 
appeared the commercial shelters would not be in place until early 
1978. Representatives of the shelter companies expressed their 
concern that in the period since May, 1977, when Council had approved 
the program, at least twenty non-commercial shelters had been 
installed, some in prime locations selected for the commercial 
shelters. Mr. E. Martin, Projects Engineer, advised the installations 
had been made at locations requested by citizens' groups under last 
year's bus shelter program and it had not been thought advisable to 
hold up these requests. 

The commercial company representatives made reference to the 
question of lighting bus shelters and indicated they were willing to 
provide electrical connections and maintenance if the City would 
undertake the energy costs. Committee members noted shelters were 
to be located in adequately lit areas of the City, therefore, in view 
of current emphasis on energy conservation it was the consensus that 
lighting was not a prime requirement at the present time. 

Representatives of the bench companies supported negotiations 
for a new contract and suggested consideration be given to a period 
of ten years, or no less than five years, with a less restrictive 
limitation clause. 

Following further discussion it was 
RECOMMENDED , 

A. THAT lighting not be provided in the commercial bus 
shelters at this time, since the majority of locations 
are currently well lit and this would constitute an 
increased level of service which has low priority. 

B. THAT the City Engineer be instructed to monitor the 
commercial shelter program and report back to Council 
should locations be found where problems with lighting 
arise for authority to provide this, if necessary. 

C. THAT Council authorize the City Engineer to review the 
existing agreements with Goodwill Advertising Ltd. and 
Superior Signs Ltd. and report back to the Committee 
with recommendations for revised agreements of not less 
than a five-year term with a suitable termination 
clause . 

D. THAT installation of bus shelters in the N.I. P. areas be 
delayed until early 1978. 


3. Parking; 600 Block West 13th Avenue 

The Committee had for consideration a Manager's Report dated 
October 28, 1977, (circulated) in which the City Engineer reported 
on a request for an extension of an existing 'Residents Only' zone 
submitted by residents of the 600 Block West 13th Avenue. 

In a letter dated August 14, 1977, and an accompanying petition 
containing approximately twenty signatures, (on file in the City 
Clerk's Office) the residents referred to parking problems on-street 
and in surrounding alleys created by Vancouver General Hospital 
employees' vehicles. The residents pointed out because of the shifts 
worked at the hospital the problem existed on a twenty-four hour basis. 
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The City Engineer, in the report, outlined hospital generated 
parking problems and advised expansion plans for the hospital provided 
for off-street parking but heavy on-street parking could be expected 
to continue as it presented the most convenient and least expensive 
alternative . 

It was 

RECOMMENDED , 

THAT the ten-space resident parking zone in the 
600 Block West 13th Avenue not be extended. 


4 . Tow-Aways (Private Impoundments) From 
Public Parking Lots 


City Council on May 31, 1977, when considering a communication 
from Mayor Volrich dated May 26, 1977, (circulated) dealing with 
tow-aways from public parking lots referred the matter to the 
Transportation Committee for consideration of ways and means whereby 
the present practice could be ended. 

An interim report was presented to the Committee on June 16, 
1977, at which time the City Engineer noted there would be a further 
report based on input from various City departments and parking and 
towing companies operating in Vancouver. 

Before the Committee for consideration this day was a Manager's 
Report dated October 28, 1977, (circulated) in which the City 
Engineer reported on the results of further investigation of the 
tow-away situation and suggested options for reducing the problem. 
The report outlined the history of towing, examined practices in 
other cities and discussed impoundments from contract and transient 
(short-term) parking lots. The City Engineer concluded the practice 
of towing and impounding vehicles for overparking and unauthorised 
parking in off-street parking lots was being exercised with little 
public control or guidance. As a result, abuses in the enforcement 
of private parking lot regulations occurred and an examination of the 
need for additional public controls was necessary. 

A number of alternative actions had been identified as control 
measures and were presented for the Committee's consideration as 
follows: 

Contract Lots 


1. Require signing which clearly identifies who is 
authorised to park, the consequences of unauthorised 
parking and the location where a vehicle may be 
reclaimed. 

2. Amend the by-laws regulating towing companies to 
prohibit them from patrolling lots and removing 
cars at their discretion. This will help ensure 
that requests for towing are initiated by the 
contract parking lot owner, operator or lessee. 

Transient Lots 

Minimum Control Measure 

1. Require improved parking lot signing. 
Moderate Control Measures 

1. Require parking lots to provide attendants or 

require parking lots to have a flat evening rate. 
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2. Require licensing and regulation of towing 
companies to prevent patrolling and towing 
initiated by the towing company. 

3. Require all towing to be initiated by the parking 
lot owner or operator. 

4. Require a parking lot ticketing procedure which 
ensures that the customer retains a receipt. 

Maximum Control Measures 

1. Ban tow-aways from commercial parking lots except 
in cases where a hazard is created. 

2. Require civic control of ticketing and/or towing. 

3. Require locking devices as an alternative to 
towing. 

Present for the discussion were representatives of the 
Vancouver Parking Association, Automotive Retailers Association, small 
lot owners, and Unitow, Busters, General Towing, Cantow, and Rory's 
towing companies. 

Mr. D. Rudberg, Assistant City Engineer - Traffic Division, 
reviewed the report with the Committee and with the aid of charts 
illustrated the numerical distribution of the 38,000 parking spaces 
located in central business district. Four thousand were on-street, 
curb-type spaces enforced under civic regulations; 19,000 were 
leased spaces for longer term parking, i.e. monthly, weekly, etc., 
and of this number 3,000 were available for general use after 6:00 p.m. 
Of the 15,000 transient, or short-term, parking spaces, 10,000 were 
on lots supervised by attendants and 5,000 were metered. An analysis 
of annual impoundments disclosed there were 3,00 0-4,0 00 tow-aways 
from the 15,000 contract spaces, primarily for illegal parking due to 
infringement on the rights of the owner or lessee. The 10,000 
attendant-supervised transient spaces were not a problem, creating very 
few tow-aways or complaints. The main area of concern involved the 
remaining 5,000 transient metered spaces: tow-aways generated from 
this group accounted for an estimated 5,000-10,000 impoundments a 
year. Of this latter total, the Assistant City Engineer estimated 
2,000-3,000 impoundments could be considered to be abuses of the 
tow-away privilege, i.e. instances where towing was not warranted or 
a motorist had been trapped or misled into parking illegally. 

Mr. Rudberg reviewed the proposals for moderate, minimum and 
maximum control measures and emphasised the following concerns of the 
Engineering Department should the Committee opt for maximum control 
measures : 

1. It would require an increase in civilian staff and associated 
administrative costs because the Police do not presently have 
sufficient manpower (estimated cost $170,000). 

2. The complaints and bad feelings generated by ticketing and 
towing and currently directed at parking lot owners would be 
directed at the City. 

3. Even with a comprehensive and costly enforcement program, the 
potential for violations is high. 

4. With probable high violations, parking lots would be forced to 
raise their rates, thereby affecting all parkers and increasing 
complaints. 

5. Some parking lots may be forced to close, thereby reducing the 
availability of parking. 

6. The potential for safety problems with civilian personnel would 
be high because of night-time enforcement. Current civilian 
meter checkers are largely female and would be susceptible to 


Cont'd 
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Your Board submits the matter to Council for INFORMATION. 

(Copies of the communication from the petitioners dated 
August 11, 1970 are circulated for the information of 
Council. ) 


****** 
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physical abuse. There has been considerable abuse of our 
meter checkers even in the daytime. 

Mayor Volrich, referring to the 2,000-3,000 unjustified 
tow-aways, stated there was a bad history of much abuse and the 
public was demanding that the offensive practice be stopped. 

In most cases where tow-aways occurred the owner was not 
deliberately overparking but had merely underestimated the time he 
would be away and had neglected to put sufficient money in the meter. 
For that comparatively minor misdemeanor a person's car was broken 
into, towed away and access denied until there had been payment of 
a substantial fee. Such action amounted to a violation of that 
person's rights - a judicial opinion that had been upheld in Seattle 
Courts. Mayor Volrich stated no other city in Canada allowed 
tow-aways in that kind of situation. A comparison of parking rates 
would show transient parking in Vancouver was considerably cheaper 
than in other cities. There was no reason why towing from transient 
lots should not be banned completely and the lot owners be permitted 
to raise their rates to cover losses sustained, or enable attendants 
to be hired. The use of wheel-locks had been successfully 
introduced in Seattle and this was an area that might well be 
investigated by the lot owners. 

The Mayor also expressed his concern about private arrangements 
between lot owners and towing companies who without any interference 
from the City were able to set whatever towing rates they chose. The 
City presently had no control or supervision over that type of 
contractual transaction. 

Alderman Rankin felt implementation of maximum measures would 
not be in the City's best interests. A flat evening rate instead of 
an hourly rate would resolve a major part of the problem. 

Alderman Harcourt stated he supported the moderate measures. 
Increased enforcement through civic control could bring about an 
incredible bureaucracy. 

* * * 

At this point Alderman Harcourt left the meeting. 

* * * 

Alderman Ford referred to the recommendations concerning contract 
lots and stated there was no assurance that motorists themselves 
would not abuse the parking privelege if lot owners were deprived 
of the right to tow away illegally parked vehicles. It was the 
consensus that in such cases tow-aways be authorised upon the written 
complaint of the owner or operator. 

Alderman Bellamy advised he was opposed to tow-aways and supported 
the implementation of the maximum measures. 

Representatives of towing companies described patrolling 
procedures and suggested many contract lots did not have access to 
telephones and the lack of a means of rapid communication to call a 
truck to remove an illegally parked vehicle could result in a chaotic 
chain reaction in the morning rush hour, with vehicles ending up in 
the wrong spaces. 

Reference was also made by the representatives present to 
improvements initiated in the past year by the towing industry through 
the work of the Vancouver Parking Association and the need for closer 
liaison with the City. It was suggested a Coiimiittee be struck to 
investigate mutual problems. 


Cont'd 
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The Committee was also questioned about the status of tow-aways 
from private property, driveways, fire lanes, no parking areas and 
the Mayor advised these were an entirely different area. 

The owner of an hotel questioned the effect of the new regulations 
on his metered parking lot and was informed as the owner he could 
initiate tow-aways on a written complaint. 

Following further discussion, it was 

RECOMMENDED, 

A. THAT the following actions be approved in the regulation 
of contract parking lots: 

1) Signing be required which clearly identifies who 

is authorised to park, the consequences of unauthorised 
parking, and the location where a vehicle may be 
reclaimed. 

2) The City By-laws regulating towing companies be amended 
to prohibit tow truck operators from patrolling lots and 
removing cars at their discretion, except on the written 
complaint of the lot owner, operator or lessee. 

B. THAT the following actions be approved in the regulation of 
transient parking lots: 

1) Require improved parking lot signing. 

2) Require parking lots to provide attendants or 
require parking lots to have a flat evening rate. 

3) Require licensing and regulation of towing companies 
to prevent patrolling and towing initiated by the 
towing company. 

4) Require all towing to be initiated by the parking lot 
owner or operator. 

5) Require a parking lot ticketing procedure which 
ensures that the customer retains a receipt. 

C. THAT the City Engineer, Director of Legal Services, Director 
of Permits and Licenses and the Chief Constable be instructed 
to report on detailed costs and by-law amendments necessary 
to implement the actions outlined in Recommendations A and B. 

D. THAT action on the maximum control measures outlined in the 
Manager's Report dated October 28, 1977, be deferred for three 
months pending an evaluation by appropriate City staff of the 
effect of the above control program recommended by the 
Transportation Committee. 

(Alderman Bellamy opposed.) 


The meeting adjourned at approximately 5:20 p.m. 


* * * * 
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CITY OF VANCOUVER 
SPECIAL COUNCIL - NOVEMBER 22, 19 77 
ADJOURNED PUBLIC HEARING 

A Special Meeting of the Council of the City of Vancouver 
was held on Tuesday, November 22, 1977, at 7:30 p.m., in the 
Auditorium of Sir Charles Tupper Secondary School, 419 East 
2 4th Avenue, for the purpose of holding an Adjourned Public 
Hearing to amend the Zoning and Development By-law. 

PRES ENT ; Alderman Kennedy, Deputy Mayor 

Aldermen Bellamy, Brown, Ford, Gerard, 
Gibson, Harcourt, Puil and 
Rankin 

ABSENT: Mayor Volrich 

Alderman Marzari 

CLERK TO THE COUNCIL: M. Kinsella 


COmiTTEE OF THE WHOLE 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Puil, 

THAT this Council resolve itself into Committee of the Whole, 
Deputy Mayor Kennedy in the Chair, to consider proposed amendments 
to the Zoning & Development By-law and Sign By-law No. 4810. 

- CARRIED UNANIMOUSLY 

1. Rezoning - S/W Corner of East 29th 
Avenue and Prince Albert Street 

At a Public Hearing held in the Council Chamber, City Hall on 
November 8, 19 77, at 2:00 p.m., an application was received from 
Mr. R. Lisogar, Fraser Villa Ltd., to rezone Lots 1-8 inclusive of Lot 
C, Block 14, D.L.'s 391 and 392, Plan 1727, being the southwest 
corner of East 29th Avenue and Prince Albert Street, from RS-1 
One Family Dwelling District to CD-I Comprehensive Development 
District. 

After hearing the applicant and a number of delegations. 
Council resolved the Public Hearing be adjourned for two weeks, to 
be reconvened in the evening at a suitable location in the area. 

The application considered by Council this day, was for a 
proposed CD-I By-law restricting the form of development as 
follows : 


Uses : - apartment building containing a maximum of 62 dwelling 

units 

- customarily ancillary uses including off-street parking 

subject to such conditions as Council may by resolution 
prescribe. 

Floor Space 

Ratio: Not to exceed 0.75 

In computing the floor space ratio, all floors, whether 
earth or otherwise (with ceilings more than 4 feet in 
height) of all buildings, shall be included, both above 
and below ground (measured to the extreme outler limits 
of the buildings) except parking areas, the floor space 
of which is at or below the highest point of the finished 
grade around the building. For the purposes of this 
section the gross cross-sectional areas of stairways, fire 
escapes, elevator shafts, chimneys and any other services 
which, in the opinion of the Director of Planning, are 
similar to the foregoing, shall be included as floor area 
at each floor at which they are located; balconies, canopies. 


cent ' d. . . . 
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Rezonincj - S/VV Corner of East 29th Avenue 
and Prince Albert Street (cont'd) 

sundecks and any other appurtenances which, in the opinion 
of the Director of Planning are similar to the foregoing, 
may be excluded from floor area measurement provided the 
total floor area of all such excluded items does not exceed 
8 per cent of the permitted floor area. Patios and roof 
gardens also may be excluded from floor area measurement 
provided that any sunroofs or walls forming part thereof 
are approved by the Director of Planning. 

Not to exceed 25 feet nor 2 storeys plus a cellar. 


Off-street parking spaces shall be provided and maintained 
in accordance with Section 12 of the Zoning and Develop- 
ment By-law provided that parking for residential use shall 
be assessed at one parking space for each 725 square feet 
of gross floor area used for residential purposes. 

And subject to the following conditions: 

(i) That Lots 1-8 inclusive of Lot C, Block 14, D.L.'s 
391 and 392, Plan 1727, be first consolidated into 
one parcel and the owner dedicate to the City the 
required lands for lanes and streets purposes as 
determined by the City Engineer, and these be so 
registered in the Land Registry Office. 

(ii) That the detailed scheme of development in a Dev- 
elopment Permit Application be first approved by 
the Director of Planning following advice from 
the Urban Design Panel, having due regard to the 
overall design, provision and maintenance of land- 
scaping, vehicular ingress and egress, off-street 
parking, garbage collection facilities and provision 
of useable outdoor space. 

(iii) The form of development is not to be materially 

different from the plans prepared by Stephen Galovics 
Architects, dated July 10, 1977, revised August 4, 
1977 and stamped 'Received, City Planning Department, 
August 15, 1977' . 

Should the above conditions not be complied with by the 
owners within 120 days from the date of the Public Hearing, 
then the approval granted at the Public Hearing shall 
expire. 


Any consequential amendments. 

Amend Sign By-law No. 4810 to establish sign regulations 
for the newly established CD-I By-law. 


The application had been approved by the Director of 
Planning . 

Discussing the background to the application, the Director 
of Planning advised the site offered potential for development 
of the lower cost type of housing Council was promoting within 
the City, and he felt a total of 40 units not exceeding two 
storeys, with underground parking, would be the most appropriate 
form of development compatible with the neiijhbouriiood . 

fdr. R. Lirogar referred to concerns expressed by Council 
members at the Public Hearing on November 8, 1977, and stated 
he had redrawn the plans without changing the exterior design 
to reduce tenant density from 62 suites to 48 suites. The 
reduced plan had been approved by the Riley Park N.I. P. Planning 
Committee which had previously expressed opposition. 


Height : 

Off-street 
Parking: 


cont'd. 
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Rezoniny - S/W Corner of EasL 2'Jth Avenue 
and Prince Albert Street (cont'd) 


The Chairman referred to a communication from Mr. V^alter 
Pruden, Chairman, Riley Park N.I. P. Planning Committee, confirming 
the withdrawal of the Committee's original opposition on the basis 
of the revised 48 unit family-oriented housing scheme and subject 
to the support of the Kensington N.I. P. Planning Committee and 
surrounding residents. The Committee also noted if the rezoning 
was approved there should be further discussion with the 
Kensington N.I. P. Planning Committee on the building facades and 
landscaping before a Development Permit was issued. 

Council also noted the nev/ly-established Kensington N.I. P. 
Planning Committee had not come forward with a motion supporting 
the rezoning. 

The Deputy Mayor called for speakers for or against the 
application and representations were received from the following: 

I-lr. R. Podraerow, 942 East 29th Avenue, opposed the development 
in its present form and suggested apartments contributed 
nothing to neighbourhood stability. A townhouse complex would 
be more compatible and maintain the family status of the 
area. 

Mr. Brock Croome, Architect, analyzed financial aspects of 
the site consolidation based on information obtained from 
the Land Registry Office and suggested alternative layouts 
with a reduced number of units to take advantage of existing 
open space. 

Mr. R. Hardy, 4572 Prince Albert, opposed, referred to 
population increase that could be expected to result if 
the development went ahead. 

Mrs. R.J. Grant, 4550 Fraser, presented a petition with 
178 signatures (on file in the City Clerk's Office) 
approving rezoning for a two storey, 48 unit rental complex. 

Mr. F. Litzenberger , 3849 Clark Drive, opposed the rezoning 
on the grounds it would create a precedent in a hitherto 
predominantly single family area and result in a flood of 
similar applications for rezoning. 

Miss K. Bartlett, 4552 Prince Albert, opposed, referred to 
the lack of adequate parking requirements. 

MOVED by Aid. Harcourt, 

THAT the application of Mr. R. Lisogar, Fraser Villa Ltd., to 
rezone the southwest corner of East 29th Avenue and Prince Albert 
be approved subject to the conditions set out above, except that 
the uses be amended to read 40 units instead of 62 units. 

(Amended) 

MOVED by Aid. Gerard in amendment, 

THAT the figure '40' be struck from the above motion and the 
figure '48' be inserted in lieu thereof. 

- CARRIED 

(Aldermen Harcourt, Puil and Rankin opposed) 

The motion e.s amended and reading as follows, was put 
and CARRIED: 

"THAT the application of Mr. R. Lisogar, Fraser Villa Ltd., 
to rezone the southwest corner of East 29th Avenue and 
Prince Albart be approved subject to the conditions set out 
above, except that the uses be amended to read 4 8 
units insterxd of 62 units. 

(Aldermen Harcourt, Puil & Rankin opposed) 
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Rezoning - S/W Corner of East 29th 
Avenue and Prince Albert Street 
(cont'd) 


MOVED by Aid, Harcourt, 

THAT the Sign By-law No, 4810 be amended to establish 
sign regulations for the newly-established CD-I By-law, 

- CARRIED UNANIMOUSLY 


COMI'-IITTEE OF THE WHOLE 

MOVED by Aid, Harcourt, 

THAT the Committee of the Whole rise and report, 

- CARRIED UNANIMOUSLY 

MOVED by Aid, Harcourt, 
SECONDED by Aid, Rankin, 

THAT the report of the Committee of the Whole be adopted and 
the Director of Legal Services be instructed to prepare and bring 
in the necessary amendments to the Zoning and Development By-law 
and the Sign By-law, 

- CARRIED UNANIMOUSLY 


The Special Council adjourned at approximately 9:00 p,m. 


The foregoing are Minutes of the Special Council Meeting 
(Adjourned Public Hearing) of November /^2 , 1977, adopted 
on December 6, 1977, 
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CITY OF VANCOUVER 
SPECIAL COUNCIL - NOVEMBER 24 > 19 77 

A Special Meeting of the Council of the City of Vancouver 
was held on Thursday, November 24, 1977, in the No. 1 Committee 
Room, at approximately 7:30 p.m. 

In the absence of the Chairman, nominations were called 
from the floor and Alderman Brown assumed the Chair. 

PRESENT ; Aldermen Bellamy, Brown, Ford, Gerard, 

Harcourt, Marzari and Puil 

ABSENT: Mayor Volrich (Civic Business) 
Alderman Gibson 

Alderman Kennedy (Civic Business) 
Alderman Rankin (Civic Business) 

CLERK TO THE COUNCIL ; R. Henry 

Local Improvements on the 
Initiative and by Petition 

MOVED by Aid. Gerard, 
SECONDED by Aid. Harcourt, 

THAT this Council resolve itself into a Court of Revision for 
the purpose of hearing complaints against the proposed assessments 
or the accuracy of frontage measurements, or any other complaint 
which persons interested may desire to make and which is by law 
cognizable by the Court, Alderman Brown in the Chair. 

- CARRIED UNANIMOUSLY 

COURT OF REVISION 

Light Standard Projects, Lane Lighting 
on the Initiative, Lane Lighting by 
Petition - Schedule #445 


The Court noted Schedule #445 as submitted by the Collector 
of Taxes listing 77 local improvement projects on the initiative 
at various locations and 3 local improvement projects by 
petition at various locations. Item #9 was deleted from the 
Schedule and Item #15 had been defeated. 

The Court was advised that with respect to Item #40 , that 
the report of the Collector of Taxes should be amended to show 
3 out of 6 owners objecting not 4 out of 6 . 


MOVED by Aid. Harcourt, 
SECONDED by Aid. Gerard, 

THAT Schedule #445 as submitted by the Collector of Taxes, 
and amended by this Court, be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Marzari, 

THAT the Court of Revision rise and report. 

- CARRIED UNANIMOUSLY 

COUNCIL 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Marzari, 

THAT the report of the Court of Revision be received. 


- CARRIED UNANIMOUSLY 
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Local Improvement Subsequent 
Procedure 

The Council heard the following representations speaking 
for or against the projects listed: 

Project No. Comments 

Mr. George Sowden 31 Spoke in favour of the 

project. 

Mr. James Mellis 40 Spoke against this 

project. 

Mrs. Johnson 41 Spoke against the project 

proceeding. She stated 
that since the Arthur 
Laing Bridge has opened, 
a number of motorists use 
this lane as a freeway to 
the Bridge and she 
contended that if the 
lighting were improved, 
the use of the lane by 
these motorists would 
increase. 

Mr. Jung Yim Pang 54 Upon having been advised 

that his levy would be 
$3.25 per year for ten 
years, l^x . Pang withdrew 
his objection to the 
project. 

Council also noted a report of the City Manager dated 
November 9, 19 77, in which the City Engineer reported as follows: 

GENERAL 

"Project on the 'Initiative Principle' and by 'Petition' have been advanced 
under the provisions of the Local Improvement Procedure By-law and will come 
before a Court of Revision of November 24, 1977. 

The projects are identified as follows: 

Court of Revision Schedule Type 

Initiative 445 1 to 15 Light Standard Projects 

17 to 78 Lane Lighting Projects 

Petition 445 79 to. 81 Lane Lighting Projects 

DEFEATED PROJECTS 

The following project on the 'Initiative Principle' has been defeated: 
Court of Revision Schedule Type 

445 15 Light Standard Project 

DELETED PROJECT 

Schedule 9 - Light Standard Project on Kinross Street from 229 feet north of 
Kent Avenue to Kent Avenue. 

This item should be deleted because the proposed redevelopment of S.E. Marine 
Drive involves street development at the northerly end of this project. The 
scope of the project is, therefore, uncertain at this time. 


cont'd. 
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Procedure (cont'd) ^ 


CAPITAL FUNDS 

The City's share of the recoiimended projects is available in the 1977 Street 
Lighting Capital Budget. 

RECOMMENDATION 

I RECOMMEND, subject to the proceedings of the Court of Revision and subsequent 
approval by Council, that the 'Initiative' and 'Petition' Projects in Court of 
Revision 445, except the defeated Schedule 15, and the deleted Schedule 9, be 
undertaken." 

The City Manager RECOMMENDS that the above recommendation of the Deputy City 
Engineer be approved. 


MOVED by Aid. Harcourt, 
SECONDED by Aid. Marzari, 

THAT Projects #40 and #41 not be proceeded with. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Marzari, 

THAT the balance of the 'Initiative' and 'Petition' projects 
of the Court of Revision Schedule #445, except Project #15 and 
Project #9, be undertaken. 

- CARRIED UNANIMOUSLY 


The Special Council adjourned at approximately 8:00 p.m. 


The foregoing are Minutes of the Special Council Meeting 
(Court of Revision) of November 24, 19 7 7 ^'l adopted on 
December 6, 1977. , / 
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CITY OF VAtJCOUVER 
Kl'lGUI.AJl COUNCIL Ml-l'/l'ING 

A Royular mccLiiiy of tlio Council of the City of Vancouver 
was held on Tuesday, November 2D, 1977, in the Council Chamber 
commencing at 2:50 p.m. 

PRESENT ; Mayor Volrich 

Aldermen Bellamy, Brown, Ford, Gerard, 
Gibson, Harcourt, Kennedy, 
Marzari, Puil and Rankin 

CLERK TO THE COUNCIL ; D.h. Little 

Pl^YER 

The proceedings in the Council Chamber were opened with 
prayer offered by the Civic Chaplain, the Reverend Allon 
Hornby, Pastor of Broadway Pentecostal Tabernacle, Vancouver. 


ACKNOWLEDGEMENT 

The Mayor acknowledged the presence in the Council Chamber 
of students from the Employment Orientation for Women Program 
at King Edward Campus, Vancouver Community College, under the 
direction of their instructor, Mrs. Penny Wolverton. 


'IN CAMERA' MEETING 

The Council was advised that there were matters to be 
considered 'In Camera' later this day. 


ADOPTION OF MINUTES 

I40VED by Aid. Bellamy, 
SECONDED by Aid. Ford, 

THAT the I-linutes of the following meetings be adopted; 

Special Council (Public Hearing) - November 17, 1977 
Special Council - November 22, 1977 

Regular Council (with the exception of the 'In Camera' 

portion) - November 22, 1977. 

- CARRIED UNANIMOUSLY 

COIMITTEE OF THE WHOLE 

MOVED by Aid. Ford, 
SECONDED by Aid. Gerard, 

THAT this Council resolve itself into Committee of the Whole, 
I-layor Volrich in the Chair. 

- CARRIED UNANIMOUSLY 


DELEGATIONS 

1. Grant Appeal - South Hill 
Sports Association 

Council received a delegation from Mr. CP. Slavin, 
representing the South Hill Sports Association, appealing the 
decision of Council on September 13, 1977, to not approve a 
grant to the organization in respect of hosting the 1977 Seniors 
Ladies Canadian softball championship last August. The grant 
request was for $3,600 towards the rental of bleachers at South 
Memorial Park. Mr. Slavin submitted a brief in support of his 
organization's appeal. 

cont ' d. . . . 


Board of Administration, November 13, 1970 (SOCIAL - 1) 

SOCIAL SERVICE & HEALTH MATTERS 

RECOMMENDATION : 

1. Broken Bottles in and around 
Riley Park 


The Corporation Counsel reports as follows: 

"I have been provided with a copy of a letter from Kenneth 
Marjoram, President of Riley Park Community Association, 
addressed to City Council informing them of the following 
motion that was passed by the Board of Directors of the 
Riley Park Community Association on September 16, 1970: 

'Moved that we urge City Council to get store 
dealers to give cash refunds for bottles instead 
of trade. 

Carried . ' 

On April 3, 1970, the Provincial Government passed the 
Litter Act, S.B.C. 1970, Ch. 22 which contains the following 
provisions : 

'3. (1) No person shall sell or offer for sale 
beer, ale, carbonated beverages, or drinks in a 
glass, plastic, or metal container for consumption 
or use off the premises on which they are sold or 
offered for sale unless the person undertakes to 
refund to the purchaser on delivery up of the 
container the sum of not less than two cents for 
each container. 

(2) Without limiting subsection (1), a person 
may make arrangements with an agent, or with a 
wholesaler or a distributor in the same locality, 
to provide a depot, convenient for his customers, 
for the acceptance of containers purchased from 
him and for refunds to the purchaser as required 
under subsection (1), 

(3) This section applies to a Government 
Liquor Store under the Government Liquor Act.' 

At the present time, regulations passed pursuant to the Litter 
Act permit a seller to offer to exchange the same number of 
full containers, at no extra charge to the purchaser for the 
container, for the empty containers delivered up. 

However, on January 1, 1971, the full effect of section 3 
will come into force. 

It would appear, therefore, that the Provincial Government 
is dealing with the problem raised by the Riley Park Community 
Association and the City lacks the authority to legislate on 
the matter." 

Your Board submits the foregoing report of the Corporation Counsel for 
the information of Council and RECOMMENDS that a copy be forwarded 
to Mr. Kenneth Marjoram, President of Riley Park Community 
Association. 

(Copies of Mr. Marjoram's letter dated October 16 
are circulated for the information of Council)' 
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DELEGATIONS (cont'd) 

Grant Appeal - South Hill 
Sports Association (cont'd) 

MOVED by Aid. Rankin, 

THAT a grant of $3,600 be approved to the South Hill Sports 
Association. 

- LOST NOT HAVING 
RECEIVED THE REQUIRED 
IIAJORITY 

(Aldermen Brown, Ford, Gerard, Kennedy and Puil opposed) 

MOVED by Aid. Gerard, 

THAT a grant of $2,600 be approved to the South Hill Sports 
Association. 

- CARRIED BY THE 
REQUIRED I^JORITY 

(Aldermen Brown and Puil opposed) 


2. Smiliri' Buddha Cabaret - 
109 East Hastings Street 

Council on November 3, 1977, approved the recommendation in 
a report of the Community Services Committee dated October 27, 
1977, that the owner/operator of the Smilin' Buddha Cabaret, Mr. 
Lachman Dass Jir, appear before Council to show cause why his 
license should not be revoked. 

Mr. Macey, Solicitor for Mr. Jir, addressed Council this 
day and was of the opinion that insufficient consideration had 
been given to a proper hearing for his client so that allegations 
previously stated could be examined. If Council would not grant 
a judicial type hearing, Mr. Macey requested that a probationary 
period be granted Mr. Jir in order to fix up his premises and 
permit administrative improvements in its operation. 

MOVED by Aid. Rankin, 

THAT this whole matter be deferred to the second Council 
meeting in January, 1978, at which time, the Council intends 
to hear and determine the matter more fully; 

FURTHER THAT Council instructs the appropriate officials 
to report to that Council meeting on the following: 

(a) that the Smilin' Buddha Cabaret is being operated in 
an acceptable manner considering its location; 

(b) that there are no offences of a serious nature included 
under the Liquor Act; 

(c) that the sanitary and like health conditions prevailing 
in the building are satisfactory to the Medical Health 
Officer. 

- CARRIED UNANIMOUSLY 


3. 958 Bute Street - 

Strata Title Conversion 

Council on November 22, 1977, on a request received from 
Mr. Horst Dammholz, agreed to him addressing Council on a strata 
title conversion proposal for 958 Bute Street. 

Council noted a report of the Manager dated November 24, 1977, 
in which the Director of Legal Services and the Director of 
Planning submitted some details on Mr. Dammholz 's application. 


cont ' d. . . . 
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958 Bute Street - Strata 
Title Conversion (cont'd) 

Mr. Dammholz, in submitting his brief this day, requested 
an interpretation of the 'building substantially complying 
with the various by-laws'. 

Following questions submitted to the Director of Permits 
and Licenses and the City Building Inspector, it was advised 
that no approach had been made to the Department to determine 
what is required for the building to comply with the City's 
by-laws. After due consideration, it was 

MOVED by Aid. Rankin, 

THAT this matter be referred to the Director of Permits 
and Licenses to arrange with Mr. Dammholz for a building 
inspector to examine the building and advise the applicant the 
basic requirements necessary to have the building conform to 
the Strata Titles Act and, if required, submit a report on the 
matter to Council. 

- CARRIED UNANIMOUSLY 


4. King George High School - Block 80 

Proposed Heritage Designation By-law 

It was noted that consideration of this item will be given 
after the hearing of delegations later this day. 


C0MI4UNICATI0NS OR PETITIONS 

1. Request Approval for Liquor 

Permit for Christmas Market - 
Circle Craft Co-operative 

A letter dated November 23, 1977, from the Circle Craft 
Co-operative was noted requesting approval for a liquor license 
for the organization's 5th Annual Christmas Market to be held 
at the Vancouver East Cultural Centre, December 1 to 21, 1977. 
Council had approved a similar request last year. 

The organization advised that the Liquor Control and 
Licensing Branch had turned down the liquor license request 
because the proceeds were for private enterprise. 

MOVED by Aid. Marzari, 

THAT the request be approved subject to the following 
conditions, and the Liquor Control and Licensing Branch be 
advised that the Council has no objection to the issuance of 
a liquor license to this organization: 

(a) Approval by the Chief Constable 

(b) Any food concessions to be approved by the City Health 
Department 

(c) Applicant obtaining all necessary permits including a 
special event liquor permit from the Liquor Control and 
Licensing Branch 

(d) Proper supervision by the organizers. 

- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIONS (cont'd) 

2 . Team Policing - District 2 

Under date of November 18, 1977, the Vancouver Police Board 
submitted the following letter: 

I wish to advise you of the following resolution passed by the 
Vancouver Police Board at the meeting of November 9, 1977: 


"The Chief Constable submitted a report on the proposed 
implementation of Team Policing in District 2. He 
advised that in March 1977 the Board had approved Team 
Policing for the whole city with District 4 commencing 
on April 1, 1977, District 2 on April 1, 1978 and 
District 1 on October 1, 1978. 

Inspector D. MacLeod explained the District 2 Team 
Policing proposal to the Board. 

The Chief Constable requested the approval of the Board 
for the following recommendations contained in the 
report with the question of the five additional corporals 
being submitted to City Council for consideration. 

1. That effective April 1, 1978 the authorized strength 
of the Force be increased by 5 Corporals and decreased 
by five Constables. 

2. That effective January 1, 1978 one Sergeant's position 
(Operations Co-ordinator) be transferred within the 
Bureau of Field Operations from Patrol Division South 
to Patrol Division North. 

3. That effective January 28, 1978, one Sergeant's 
position be transferred on loan from the Bureau of 
Staff Operations to the Bureau of Field Operations. 

4. That effective February 5, 1978 eight Detectives be 
transferred from the Bureau of Staff Operations to the 
Bureau of Field Operations. 

Moved: 

•THAT the recommendations contained in the 
District II Team Policing Proposal be 
approved and, 

FURTHER THAT copies of the Proposal 
be forwarded to City Council 
requesting approval of the five 
additional Corporal ranks prior to 
approval of the 1978 Police budget.* 

Carried." 


MOVED by Aid. Harcourt, 

THAT the foregoing request of the Vancouver Police Board 
be approved. 

- CARRIED UNANIMOUSLY 


3. Pedestrian Actuated Signal 
on 4th Avenue at Blenheim 


A letter dated November 25, 1977, from the Bayview Community 
School was noted requesting that an item in the Transportation 
Committee's report of November 24, 19 77, concerning a proposed 
traffic light on Blenheim and 4th Avenue, be deferred to permit 
the organization to address Council on December 13th. The report 
would normally be considered by Council on December 6, 1977. 

MOVED by Aid. Marzari, 

THAT the foregoing request from the Bayview Community School 
be approved. 

- CARRIED UNANIMOUSLY 
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C0MI4UNICATI0NS OR PETITIONS (cont'd) 

4. Request for Temporary Space at 
City Hall - Canada Work Week 

The following letter dated November 29, 1977, was submitted 
by the Ilayor : 

" I have received a request frcm Mrs. Norma 
Sharp, British Columbia Chairman of the Canada Week 
Committee, concerning the possibility of vacant City 
Hall space being provided as headquarters for the 
efforts of this group between January and June 1978. 

The Canada Week Committee has been in existence 
approximately a dozen years. Not only has it served 
a very important purpose throughout its period of 
existence, given the current situation it is serving a 
very vital purpose. 

I am advised that there is a surplus of 
unused space within City Hall which could be made 
available to the Canada Week Committee. 


Because of the nature and purpose of this 
group I RECOMMEND that the Council approve the granting 
of an appropriate surplus office for the use of the 
Canada Week Committee." 


MOVED by Aid. Harcourt, 

THAT the foregoing recommendation of the Mayor be approved. 


- CARRIED UNANIMOUSLY 


CITY MANAGER'S REPORTS 


A. MANAGER'S GENERAL REPORT 
NOVEMBER 25, 19 77 


Works & Utility Matters 
(November 25, 1977) 


The Council considered this report which contains five 
clauses identified as follows: 


CI. 1: Boundary Road Overpass at Vanness Avenue 

CI. 2: Hastings Street Viaduct Replacement 

CI. 3: Closure - Portion of Lane North of Kingsway 

West of Dumfries 
CI. 4: Grant Request - Rental of Festoon Lights to 

1977 Christmas Carol Ship Committee 
Cl. 5: Tender Awards 


Clauses 1, 2, 3 and 5 


MOVED by Aid. Gibson, 

THAT the recommendations of the City Manager contained in 
Clauses 1, 2 and 3 be approved and Clause 5 be received for 
information. 

- CARRIED UNANIMOUSLY 


Grant Request - Rental of Festoon Lights 
to 1977 Christmas Carol Ship Committee 
(Clause 4) 


MOVED by Aid. Gibson, 

THAT the recommendation of the 
this Clause be approved; 

FURTHER THAT a grant of up to $ 
approximately 2,500 feet of festoons 
Ship Committee, be approved. 


City Manager contained in 

600 for the rental of 
to the 1977 Christmas Carol 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 
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CITY MANAGER'S REPORTS (cont'd ) 

Social Service & Health Matters 
(November 25, 197 7) 

Noise Control By-law 
(Clause 1) 

MOVED by Aid. Marzari, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 


Building & Planning Matters 
(November 25, 1977) 


The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: D.P.A. - 3519 Point Grey Road 

CI. 2: Dunbar Village Co-operative - 2nd and Wallace 

Soil Condition Problem 
CI. 3: Temporary Accommodations for Police Patrol 

Division North 

D.P.A. - 3519 Point Grey 
Road (Clause 1) 


MOVED by Aid. Gibson, 

THAT this Clause be received for information. 

- CARRIED UNANIMOUSLY 

Dunbar Village Co-operative - 
2nd Avenue and Wallace - Soil 
Condition Problem (Clause 2) 

MOVED by Aid. Puil, 

THAT a grant in the amount of $8,100 to the Dunbar Village 
Co-operative for the purpose set out in the Manager's report 
be not approved. 

- CARRIED 

(Aldermen Gerard, Harcourt, Kennedy, Marzari and 
Rankin opposed) 

Temporary Accommodations for 
Police Patrol Division North 
(Clause 3) 


MOVED by Aid. Gerard, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 


Licenses & Claims Matters 
(November 25, 1977) 


Neutering Dogs Sold by 
City Pound (Clause 1) 

MOVED by Aid. Bellamy, 

THAT the recommendation of 
this Clause be approved. 


the City Manager contained in 

- CARRIED UNANIMOUSLY 
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CITY MANAGER'S REPORTS (cont'd) 


Finance Hatters 
(November 25, 1977) 

Meter Checker Program 
(Clause 1) 


MOVED by Aid. Puil, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 


Property Matters 
(November 25, 1977) 

The Council considered this report which contains five 
clauses identified as follows: 

CI. 1: Residential Tenancy Act, Section 9(11) 

Long Term Leases 
CI. 2: Cancellation of Lease, 1581-1585 West 4th Avenue 
CI. 3: Demolition of Buildings - 1923, 1927 and 1975 

Granville and 1501-1515 West 4th Avenue 
CI. 4: McLaren Electric Building, 2151 Burrard 

Lease of Portion of Second Floor 
CI. 5: Sale of City Lands to Government of Canada 

Clauses 1, 2, 3, 4 and 5 

MOVED by Aid. Kennedy, 

THAT the recommendations of the City Manager contained in 
Clauses 1, 2, 3, 4 and 5 be approved. 

- CARRIED UNANIMOUSLY 


B. Huntington Apartments 
1915 Beach Avenue 

The City Manager in a report dated November 24, 1977, 
submitted reports from the Director of Planning and the Director 
of Social Planning on an application from I4r. S.G.N. Presley 
to convert this 41 suite, three storey, steel reinforced concrete 
and masonry apartment building from rental to strata title 
ownership. The report concluded with the following recommendation: 

"This application be approved, thereby permitting the 
conversion of the premises at 1915 Beach Avenue to Strata 
Title ownership (41 Strata lots) on the understanding 
that four existing elderly tenents will be permitted to 
remain in their suites, and subject to the following 
condition : 

That a Certificate of Approval (Form #10) shall 
not be issued by the Approving Officer until this 
building substantially complies with the applicable 
City By-laws to the satisfaction of the City 
Building Inspector and at no cost to the City." 

Mr. S.G. Presley, the applicant, answered questions from 
Council on this matter. Reference was made by members of Council 
to a letter dated November 28, 1977, circulated this day from a 
number of residents of the Huntington. This letter specifically 
requested that the necessary repairs be done before tenants must 
exercise their option to purchase. A request was also made that 
the tenants who do not purchase, be allowed to retain tenancy of 
their apartments longer than the usual 120 days. 


cont ' d. . . 
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CITY MANAGER'S REPORTS (cont'd) 

Huntington Apartments 
1915 Beach Avenue (cont'd) 

MOVED by Aid. Gibson, 

THAT the recommendation of the City Manager contained in 
his report dated November 24, 1977, be approved. 

(For Council Action, see page 10) 

Mr. Devlin, a developer, addressed Council and advised that 
he had submitted to Mr. Presley, on behalf of the Huntington 
residents, an offer to strata title the apartment at a far lower 
cost to the tenants than Mr. Presley's offer. He had also 
stated that all of the present tenants of the apartment will be 
permitted to remain. 

Reference was made to a statement from Mr. Presley on costs 
and estimated profits from this development. Council agreed to 
adjourn this matter to later in the day and requested in the 
meantime that the City Manager circulate to Council members the 
figures supplied by Mr. Presley. 


The Council recessed at approximately 3:55 p.m., and following 
an 'In Camera' meeting in the Mayor's Office, reconvened in open 
session in the Council Chamber at approximately 4:55 p.m. 


DELEGATIONS (cont'd) 

King George High School - Block 80 
Proposed Heritage Designation By-law 

Council on October 25, 1977, after considering a report from 
the Administration on the new Heritage Conservation Act, passed 
the following motion: 

"THAT 

(a) the Director of Legal Services be instructed to bring 
forward a by-law to designate as a municipal heritage 
site the King George High School, Block 80 and the 
land on which it sits; 

(b) Council instruct the Mayor to strike a Committee to 
negotiate with the owners of Block 80 in an effort 
to reach a settlement before November 29, 1977, the 
outcome of the negotiation to be before Council for 
consideration on or before the public hearing 
scheduled for November 29, 1977." 

At the same meeting. Council gave first reading to a by-law 
designating the King George High School and the surrounding lands 
contained within Block 80, District Lot 541 a municipal heritage 
site. Further consideration of the by-law was deferred pending 
the public hearing. 

Before Council this day were the following: 

(i) letter dated November 22, 1977, from the Board of School 
Trustees 

(ii) letter dated November 15, 1977, from the Downtown 
Business Association; 

(iii) extract from the Council Minutes of November 8, 1977; 
(iv) By-law; 

(v) Manager's report dated November 28, 1977, on heritage 
designation of Block 80, D.L. 541 - King George School 
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DELEGATIONS (cont'd) 

King George High School - Block 80 
Proposed Heritage Designation By-law 
(cont'd) 


Council heard representations from the following: 

Mr. Clyne, representing the School Board, reiterated the 
School Board's position as set out in its November 22, 
1977 letter to Council. He reviewed the history of the 
negotiations with B.C. Hydro on leasing of this land 
to the Crown Corporation, and further stated that 
statutorily, the School Board is precluded from spending 
large sums of money on renovations such as the King George High 
School. He also quoted sections of the Public Schools 
Act to illustrate that the Board does not have fiscal 
autonomy With respect to capital expenditures. 

Mr. Mitchell, representing B.C. Hydro, advised Council he 
was available to answer any questions from Council. 

Mrs. Tunya Audain, 2267 Kings Avenue, West Vancouver, 
addressed Council and filed a brief which reviewed the 
facts related to this building and urged Council to do 
what it can to ensure the retention of the School and 
restore it to its former distinction. 

Mrs. Fleming, Chairman of the Heritage Advisory Committee, 
stated the Committee has valid reasons for recommending 
designation of this building. She also stated that the 
members of the Committee are eminently qualified to make 
decisions on recommended heritage designations. She further 
advised that she has been advised by the Provincial 
Government Legislative Council that the City would only be 
liable for damages if it instituted a process to thwart 
the sale of a building because of its heritage. 

Professor McLeod, member of the Heritage Advisory Committee, 
also urged Council to designate the King George High School 
as a heritage structure. 

Trustee Pam Glass, School Board, stated the Board had 
planned to use some of the proceeds from the sale of 
Block 80 to upgrade present school buildings. 

Mr. Hamilton, a citizen, stated he was opposed to the 
designation and suggested a number of other Vancouver 
citizens would also be opposed. 

Mrs. Symonds, Executive Co-ordinator , Vancouver City Planning 
Commission, reaffirmed the position of the V.C.P.C. of 
supporting the Heritage Advisory Committee's recommendation, 
and also the Commission's suggestion that as B.C. Hydro is a 
public utility, it should not be beyond its bounds to find 
some way of meeting the wishes of the citizens with respect 
to designation of the King George High School. 

Circulated to Council were telegrams from Mrs. Mary T. White, 
Heritage Canada Governor B.C. and Yukon and Elizabeth Okiely, 
Chairman of the Community Arts Council Heritage Committee 
supporting the designation of the King George High School as a 
heritage structure. 

MOVED by Aid. Bellamy, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Gerard, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 

cont'd. . . . 
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DELEGATIONS (cont'd) 

King George High School - Block 80 
Proposed Heritage Designation By-law 
(cont'd) 


At this point. Council considered a By-law to designate 
King George High School and the surrounding lands contained 
within Block 80, D.L.541, a municipal heritage site. It was 
noted that this By-law was given a first reading on October 25, 
1977, and second and third readings deferred to follow the 
preceding hearing procedures on the proposed designation of 
the King George High School site as a heritage site. 

MOVED by Aid. Puil, 
SECONDED by Aid. Gerard, 

THAT Council not proceed with the second and third readings 
of this By-law. 

- Carried 

(Aldermen Brown, Ford, Gibson, Marzari and Rankin opposed) 

MOVED by Aid. Brown, 
SECONDED by Aid. Gibson, 

THAT the above motion be deferred for two weeks to permit 
Council to obtain clarification of the Heritage Conservation 
Act and all other relevant facts. 

- LOST 

(Aldermen Bellamy, Gerard, Harcourt, Kennedy, Puil and the 
Mayor opposed) 

The motion to defer having lost, the motion by Alderman Puil 
and Gerard was put and CARRIED. 

MOVED by Aid. Marzari, 
SECONDED by Aid. Rankin, 

THAT the City withhold issuance of the demolition permit 
for this site to the full extent provided for within the Heritage 
Conservation Act. 

- CARRIED 

(Aldermen Bellamy, Gerard., Kennedy, Puil and the 
Mayor opposed) 

MOVED by Aid. Puil, 
SECONDED by Aid. Harcourt, 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Volrich in the Chair. 

- CARRIED UNANIMOUSLY 


CITY MANAGER'S REPORTS (cont'd) 

Huntington Apartments 
1915 Beach Avenue (cont'd) 

Earlier in the proceedings. Council adjourned its deliberations 
on this matter to provide an opportunity for Council to receive 
copies of Mr. Presley's statement on costs and estimated profits 
from this development. This material was circulated to Council. 

Mr. Presley advised Council that he would be willing to allow 
the present tenants six months' tenancy if they did not purchase 
their apartments rather than the usual 120 days. 

The question was put on the previous motion of Alderman 
Gibson that the recommendation of the City Manager contained in 
his report dated November 24, 1977, be approved and was CARRIED 
UNANIMOUSLY. 
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C. Sidewalks on Chestnut Street 

MOVED by Aid. Harcourt, 

THAT the recommendation of the City Manager contained in 
his report dated November 22, 1977, be approved. 

- CARRIED UNANIMOUSLY 


D. Leas^ of Long Term Care Staff 
Accommodation - 828 West 8th 
Avenue 


MOVED by Aid. Gibson, 

THAT the recommendation of the City Manager contained in 
his report dated November 22, 1977, be approved. 

- CARRIED UNANIMOUSLY 

STANDING COMMITTEE REPORTS 


I. Report of Standing Committee 
on Community Services, 
November 17, 1977 


The Council considered this report which contains four 
clauses identified as follows: 

CI. 1: Minimum and Maximum Fines - By-laws 

CI. 2: Liquor Permit Application - 775 Davie Street 

CI. 3: Liquor Permit Application - 1170 Hornby Street 

CI. 4: Jericho Hangar No. 5 


Clauses 1, 2 and 3 

MOVED by Aid. Rankin, 

THAT the recommendations of the Committee contained in 
Clauses 1, 2 and 3 be approved. 

- CARRIED UNANIMOUSLY 

Jericho Hangar No. 5 
(Clause 4) 


MOVED by Aid. Rankin, 

THAT the recommendation of the Committee contained in this 
Clause be approved; 

FURTHER THAT the City Manager examine any proposals for 
leasing of Hangar No. 5 received by the City for report back 
to the Community Services Committee. 

- Carried 

(Aldermen Brown, Gerard and Gibson opposed) 

MOVED by Aid. Brown in amendment, 

THAT the following be added to Alderman Rankin's motion: 

"AND FURTHER THAT the City advise potential user groups 
for Hangar No. 5 that it will not commit funds for 
capital improvements or operating funds." 

- LOST 

(Aldermen Bellamy, Harcourt, Kennedy, Marzari, Puil 
and Rankin opposed) 

The amendment having lost, the motion by Alderman Rankin 
was put and CARRIED. 
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Board of Administration, November 13, 1970 (SOCIAL - 


CONSIDERATION : 

2. Grant Request - $15,000 
Family Service Centres 

The Director of Social Planning/Community Development reports: 

"The Family Service Centres of Vancouver has requested a 
grant for special services to designated local areas of the 
City. 

The Agency's Local Area Program was started in response to: 

a) requests from citizens for family focussed and 
neighbourhood based social services; and 

b) social planning recommendations for development of 
an effective local area service delivery system. 
Family Service Centres staff are currently assigned 
to six local areas; Grandview-Woodland , Renfrew, 
Killarney-Fraserview, Marpole, Kitsilano and Mount 
Pleasant . 

The objectives of this service are to: 

i) strengthen family life by reducing dependency and 
preventing breakdown; 

ii) help local area residents find solutions for neigh- 
bourhood social problems; 

iii) familiarize residents with the range of services 
available through Family Service Centres, e.g. 
Child Day Care, Family Counselling, Homemaker Service. 

In seeking to fulfill these objectives their staff work closely 
with churches, schools, doctors, ethnic group leaders^ public 
health nurses and other social agencies. Four full time staff 
are assigned to the six local areas to provide these services. 

The total cost of these services is $53,400.00. Income for 
1970 is $15,184.00 from the City and $19,000 from United 
Community Services, for a total of $34,184.00. The agency's 
deficit is $19,216.00. 

The Family Service Centres is requesting a grant of $15,000.00 
which is 75% recoverable under the Canada Assistance Plan (50% 
Federal and 25% Provincial) . The Province has agreed to 
approve the grant for federal sharing of 50% and to pay its 
own share of 25%. 

Recomme ndat ion 

That the request for $15,000 (net cost to City $3,750) be 
approved subject to two conditions: 

A) that the Family Service Centres provide professional 
services to selected families either in receipt of 
social assistance or likely to be in need of social 
assistance and resident in the six local areas mentioned 
earlier in this report; 

B) that the Family Service Centres commit itself to the 
principles of integration and decentralization of social 
services and authorize its President and Executive 
Director to help the City, Province and United Community 
Services develop a new model for delivery of social 
services in 1971, 
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G.V.R.D. Matters 

There were no comments with respect to G.V.R.D. matters 
insofar as the Regional District meeting for November 30, 1977, 
is concerned. 


COIMITTEE OF THE WHOLE 

MOVED by Aid. Harcourt, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Puil, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


BY-LAWS 


1. BY-LAW TO AMEND BY-LAW NO. 3 3 34, 
BEING THE SUBDIVISION CONTROL 
BY-LAW 


MOVED by Aid. Harcourt, 
SECONDED by Aid. Brown, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Brown, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


2. BY-LAW TO DESIGNATE KING GEORGE HIGH 

SCHOOL AND SURROUNDING LANDS CONTAINED 
WITHIN BLOCK 80, D.L. 541, A MUNICIPAL 
HERITAGE SITE 


For Council action on this By-law see page 8. 


3. BY-LAW TO AMEND BY-LAW NO. 3575, 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW (FM-1 District) 


MOVED by Aid. Puil, 
SECONDED by Aid. Bellamy, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

cont'd. . . . 
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BY-LAW TO AMEND BY-LAW NO. 3575, 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW (FM-1 District) (cont'd) 

MOVED by Aid. Puil, 
SECONDED by Aid. Bellamy, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


4. BY-LAW TO AMEND BY-LAW NO. 3575, 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW (115-121 Keefer Street) 

MOVED by Aid. Rankin, 
SECONDED by Aid. Gibson, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments , it was 

MOVED by Aid. Rankin, 
SECONDED by Aid. Gibson, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


MOTIONS 


A. Closing,. Stopping Up, Conveying to 
Abutting Owner & Consolidated with 
Abutting Lands (Lane North of 
Kingsway, West of Dumfries Street) 

MOVED by Aid. Brown, 
SECONDED by Aid. Gerard, 
THAT WHEREAS 

(1) The City of Vancouver is the owner of all the streets 
and lanes lying within the limits of the City of 
Vancouver ; 

(2) The lane shown on Plan 2441 (see Composite Plan 6461) 
adjacent to Lots 3 to 7 of Subdivision 6, Blocks 2 and 
4, District Lot 352, Plan 6 461, is no longer required 
for lane; 

(3) The owner of the abutting property wishes to acquire 
this portion of lane; 

THEREFORE BE IT RESOLVED THAT all the lane shown on Plan 2441 
(see Composite Plan 6461) lying between the production northerly 
of the easterly limit of Lot 7 of Subdivision 6, Block 2 and 4, 
District Lot 352, Plan 6461 and the production northerly of the 
westerly limit of Lot 3 of said Subdivision 6. The same as shown 
outlined red on a plan prepared by Noel E. Peters, B.C.L.S. dated 
October 18, 1977, a print of which is hereunto annexed, be closed, 
stopped up and conveyed to the abutting owner; and 

FURTHER BE IT RESOLVED THAT the aforementioned portion of 
lane, now closed, be consolidated with the abutting lands. 


- CARRIED UNANIMOUSLY 
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MOTIONS (cont'd) 

1. Conservation of Energy - Housing 
Development Demonstration Project 

MOVED by Aid. Kennedy, 
SECONDED by Aid. Brown, 

THAT WHEREAS recent reports suggest that solar space and 

water heating should be cost-competitive for single family 

homes within five to ten years; 

AND WHEREAS in multi-family buildings, the comparative 
performance of solar heating is improved through economies 
of scale; 

AND WHEREAS solar heating constitutes a non-polluting 
renewable technology; 

AND WHEREAS other Governiaent and private agencies are 
actively involved in research and development of solar space 
and water heating systems; 

THEREFORE BE IT RESOLVED THAT the National Research Council 
or other agencies be asked to collaborate with the City of 
Vancouver to ensure that at least one housing development be 
designed as a demonstration project and equipped with solar space 
and water heating in an effort to determine the extent to which 
this form of heating can contribute to the solving of the growing 
energy crisis; 

FURTHER BE IT RESOLVED THAT the City's officials be asked 
to study the technical, taxation, legal and financial factors 
arising from this proposal with a view to reporting at a later 
date on its feasibility; 

AND FURTHER BE IT RESOLVED THAT a federal grant be requested 
to pay for the innovative features and special studies required 
to create a successful demonstration project in Vancouver. 

- CARRIED UNANIMOUSLY 

2. Proposed LRT System 

MOVED by Aid. Rankin, 

THAT WHEREAS rapid transit between Surrey, New Westminster, 
Burnaby and Downtown Vancouver is vital to the future of these 
communities ; 

AND WHEREAS the people of these communities are growing more 
and more intolerant about the increased vehicle movement to 
transport people about these communities during rush hour for 
working purposes; 

AND WHEREAS the roads used to transport these people are 
carving up residential areas and destroying the liveability of 
the region; 

AND WHEREAS the town centre concept of the Liveable Region 
Plan depends on the LRT system; 

AND WHEREAS the G.V.R.D. has made every effort to work with 
the Provincial Government to set up a Regional Transportation 
Authority and get LRT started with some funding help from the 
Provincial Government; 

AND WHEREAS the Provincial Government has shown in the last 
two months that it has no intention of establishing rapid transit 
in the G.V.R.D. area because of its commitment on expanded highway 
program, namely, one quarter of a billion dollars on the 
Coquihalla route and, more importantly, a $180 million commitment 
for Annacis Island crossing, which if it does go ahead, will set 
back the possibility of LRT in the immediate future; 

cont' d. . . . 
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Proposed LRT System 
(cont'd) 


AND WHEREAS the people of these municipalities are not happy 
with the municipalities telling them that the problem lies with 
senior governments and they want the municipalities to do somethin 
about the problem themselves; 

AND WHEREAS the G.V.R.D. does not have the power to take 
action on a Light Rapid Transit system and the municipalities 
do have the spending power, providing they consult the people; 

AND WHEREAS to prepare detailed engineering feasibility 
studies and to search out the title and cost of the land and 
properly cost the LRT system will take somewhere between one 
and two years; 

AND WHEREAS the cost of these studies will be in the 
order of $1 million to $3 million; 

THEREFORE BE IT RESOLVED THAT Vancouver petition the Burnaby 
Council, the New Westminster Council and the Surrey Council to 
allocate, based on their per capita populations, sufficient funds 
to carry out the engineering studies to properly locate and cost 
the proposed LRT system and when this is done, to put a ref'irendum 
to the people of their communities telling them the cost and 
location of the LRT system and asking for their approval to raise 
1/4 of the capital funds required to build the system, while 
calling on the Provincial and Federal Governments to raise the 
balance of the monies. 

(Deferred) 

Council also noted the following Notice of Motion submitted 
by Alderman Kennedy on this topic, and which was recognized by 
the Chair: 

MOVED by Aid. Kennedy, 

THAT WHEREAS no commitment has been received from the 
Provincial Government to finance Rail Rapid Transit from 
Vancouver to New Westminster, Surrey and beyond; 

AND WHEREAS buses have the advantage of carrying passengers 
to their destinations without transfers from road to rail and 
vice versa; 

AND WHEREAS costs are likely to be much lower than for Rail 
Rapid Transit which carry high development costs at change- 
stations; 

AND WHEREAS an exclusive bus-way- truck corridor can be 
created by paving existing rights-of-way on the general alignment 
of Kingsway, which route can conveniently be fed by buses from 
the Vancouver street system; 

AND WHEREAS fast non-stop buses can be combined with short- 
stop buses running alongside, together with an exclusive new 
auxiliary truck route; 

AND WHEREAS the proposed system lends itself to economic 
staging during the years of increasing ridership; 

THEREFORE BE IT RESOLVED THAT the Provincial Government be 
asked by G.V.R.D. to report on the feasibility and cost of an 
interim system of bus-Rapid Transit which would be capable of 
conversion to a rail-rapid system at an appropriate date. 

(Deferred) 

cont'd. . . . 
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MOTIONS (cont'd) 

Proposed LRT System 

Also before Council was a letter dated November 26, 1977, 
from the Committee of Progressive Electors requesting that 
Alderman Rankin's motion be deferred to the evening of Tuesday, 
December 6, 1977, to permit full citizen participation. 

The Mayor advised that a request had also been received from 
the Killarney-Champlain Citizens for Action to defer Alderman 
Rankin's motion to the evening of December 13th, to permit delegation 

Reference was made to a meeting between Council and the 
Minister of Municipal Affairs on December 14, 1977, on transportation 

MOVED by Aid. Gerard, 
SECONDED by Aid. Puil, 

THAT consideration of the foregoing two motions be 
deferred to a public meeting on transportation to be held in 
January, 1978. 

- CARRIED 

(Aldermen Harcourt, Marzari and Rankin opposed) 


NOTICE OF MOTION 

The following Notice of Motion submitted by Alderman 
Bellamy was recognized by the Chair: 

2nd Avenue and Wallace 

MOVED by Aid. Bellamy, 

THAT WHEREAS the site at 2nd and Wallace has created deep 
concern and outrage from citizens living in the area; and 

WHEREAS the major developer of one of the proposals for 
this site has withdrawn his plans; 

THEREFORE BE IT RESOLVED THAT before any new proposal is 
considered for the remaining land on this same site, the 
citizens of the area be given every opportunity to full and 
early participation in the planning process of any development 
that may be considered for this site. 

(Notice) 


The following Notice of Motion submitted by Alderman Rankin 
and seconded by Alderman Marzari, was recognized by the Chair: 

Rezoning of School and Park 
Site to be known as Public Use 

MOVED by Aid. Rankin, 
SECONDED by Aid. Marzari, 

THAT Council direct the Director of Legal Services and the 
Director of Planning to submit a report to Council on the legal 
and planning implications of rezoning all school and park sites 
etc., to a land use designation to be known as public use. 


(Notice) 
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ENQUIRIES AND OTHER MATTERS 

Alderman Marzari - advised that the requested 

Relocation of Art Gallery study on the relocation of 

in the Old Court House the Art Gallery in the Old 

Court House is now ready, 

and 

MOVED by Aid. Marzari, 

THAT the study on the relocation of the Art Gallery to the 
Old Court House be presented to the Standing Committee on 
Finance and Administration on December 8, 1977. 

- CARRIED UNANIMOUSLY 


Alderman Bellamy - 
Capilano Stadium - Lease 
for Professional Baseball 


referred to a proposal by Mr. 
Harry Ornest to upgrade and 
lease Capilano Stadium for a 
franchise in the Pacific Coast 
Baseball League in 1978. Mr. 
Ornest had approached the 
Park Board for financial aid 
towards lighting the Stadium. 
The Board had approved 
$25,000 towards a new lighting 
system. 

Alderman Bellamy queried if 
the City could assist Mr. 
Ornest with this project. 

The Mayor advised that Mr. 
Ornest should request the 
Park Board to make a presen- 
tation to Council on this 
matter . 


The Council adjourned at approximately 7:50 p.m. 


The foregoing are Minutes of the Regular Council Meeting 
of IJovember 29 , 19 77, adopted on D^bember 6, 1977. 
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MANAGER'S REPORT 

November 24, 1977 

TO: Vancouver City Council 

SUBJECT: Strata Title Application - 958 Bute Street 
CLASSIFICATION: INFORMATION 


The Director of Legal Services and the Director of Planning submit 
the following report pursuant to the attached letter dated November 
1, 1977, from Horst Dammholz Realty Limited: 

"We understand that Mr. Dammholz, the applicant, has 
applied to construct a new building at 958 Bute Street. 
There is an existing apartment building on the site and 
the new building and the existing building will be 
connected. He wishes to sell the suites in the new 
building as strata lots but retain the existing building 
as one strata lot. The suites in the existing building 
will continue to be rented. 

The problem is that the Strata Titles Act under Section 
5(1) provides that if a previously occupied building is 
converted into strata lots there must be an approval by 
"approving authority". The "approving authority" may 
refuse or approve on such terms as they consider appro- 
priate. The "approving authority" is City Council. In 
addition under Section 5(2) (a) the buildings must comply 
substantially with the applicable by-laws of the City. 

It appears that it is the contention of the applicant 
that it would be inappropriate, at this stage of his 
proposed development, to be required to comply with 
the provisions^ of Seofeion 5 of the Strata Titles Act. 

The approval process by Council involves discretionary 
and mandatory components as follows: 

1. Discretionary Provisions - In exercising its 

discretionary authority Council shall consider: 

(i) the priority of rental accommodation over 
privately owned housing in the area; 

(ii) the proposals of the owner-developer for the 

relocation of persons occupying the buildings; 

(iii) the life expectancy of the buildings; and 

(iv) projected major increases in maintenance costs 

due to the condition of the buildings; and 
may consider any other matters that, in its opinion, 
are relevant. 

In this instance the applicant intends to maintain the 
status quo as far as the existing building is concerned 
and presumably feels that Council should not have to take 
into consideration the requirements of the Strata Titles 
Act. The problem is that once the building has been 
converted into a strata lot the building can subsequently 
be divided into individual strata lots for each suite 
without the consent of Council At that time Council would 
not be able to take into consideration the requirements of 
the Act and in particular the wellbeing of the tenants of 
the building. 


This problem could be handled by approving the conversion 
subject to the applicant providing a covenant pursuant 
to section 24A of the Land Registry Act which would provide 
that once the property has been created as a strata lot 
that it will continue to be used only as a single lot and 
would not be sxibdivided without the consent of Council 
which will have regard for the provisions of the Strata 
Titles Act in granting such consent. 

2. Mandatory Provisions - Section 5(2) provides that the 
approving authority shall not approve the conversion unless 
the buildings included in the strata plan substantially 
comply with the applicable by-laws of the municipality 
(i.e. Building By-Law, Fire By-Law, etc.). If this building 
does not substantially comply with the by-laws then the 
Council does not have the power to approve the conversion 
no matter what the particular circumstances of this proposed 
conversion involve. Council also does not have the power to 
enter into an agreement with the applicant to postpone 
compliance with these provisions of the Act. 

In summary: 

(a) If the building substantially complies with the 
various by-laws with respect to construction then 

Council has the power to approve the conversion and 
in doing so can protect the tenants and comply with 
the spirit of the Strata Titles Act by registering 
a section 24A covenant to prevent futtire subdivision 
without its consent. 

(b) If the building does not substantially comply with 
the by-laws with respect to construction Council 
does not have the power to approve the conversion." 


The City Manager submits the foregoing report of the Director 
of Legal Services and the Director of Planning for Council's 
INFORMATION. 


FOR COUNCIL ACTION SEE ?AGE(S) 
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MANAGER'S REPORT, NOVEMBER 25, 1977 (WORKS: A-1 -1) 


WORKS AND UTILITY MATTERS 
CITY ENGINEER'S REPORT 


RE COMMENDAT I ON 

1 . Boundary Road Overpass at Vanness Avenue 
The City Engineer reports as follows: 

"At its meeting of June 1, 1976, Council authorized the City Engineer to 
arrange for the modification of the bridge carrying B.C. Hydro Railway tracks 
over Boundary Road so it would be safer for pedestrian and vehicle traffic on 
Boundary Road. B.C. Hydro had agreed to contribute $20,000 towards the cost, 
estimated at $225,000, 1976 dollars, and Vancouver and Bumaby had agreed to 
share the balance on a 50/50 basis and $102,500 was approved by Council for 
the City's share. 

Tenders were called recently by B.C. Hydro and the low bid was $68,000 
more than estimated and increases the City's portion by $34,000. Burnaby has 
already agreed to accept their share of the increase and the City has funds 
available in Account 148/7932 - Boundary Road Local Improvement, for its 
share. 

I recommend that the sum of $34,000 be transferred from Account 148/7932 
to Account 147/6803 to cover the City share of the increased cost of modi- 
fications to the Boundary Road Overpass and that B.C. Hydro be so notified." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
City Engineer be approved. 

2 . Hastings Street viaduct Replacement 
The City Engineer reports as follows: 

"At its meeting of March 8, 1977, Council authorized the City Engineer to 
carry out preliminary work and design for the new Hastings Viaduct. Funds for 
the replacement costs were approved in the current Five-Year Plan for capital 
works. The amount of $2,000,000 is included in our proposed 1978 Basic Streets 
Capital Budget for construction. 

In order to avoid costly construction delays and to ensure realistic 
bidding by contractors, the engineering consultant has recommended that the 
City purchase and stockpile certain construction materials as soon as possible. 
These materials have lengthy delivery times which would delay construction 
after the award of a contract. This cost is estimated to be $400,000. 
Construction is scheduled for 1978 and funds are required In advance of the 
1978 Capital Budget so the material can be purchased now. It is probable 
that payments would not be made until early in 1978. 

The source of funds for this expenditure within the 1978 Basic Capital 
Budget will be borrowed funds under the authority of the 1977-81 Capital Program 
Plebiscite. 

I recommend that the sum of $400,000 for the hew Hastings Street Viaduct 
be approved in advance of the 1978 Basic Capital Budget and that the City Engineer 
be authorized to arrange, in consultation with the Purchasing Agent, for the 
purchase of these construction materials." 

The City Manager RECOMMENDS that the above recommendatiore of the City Engineer 
be approved. 

★ * ★ * * 


Continued 
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MANAGER'S REPORT, NOVEMBER 25, 1977 (WORKS: A-1 -2) 

3. Closure of Portion of the Lane North of Kingsway West of 
Dumfries Street, Adjacent to Lots 3 to 7 of Lot 6, Blocks 
2 and 4, District Lot 352, Plan 6461 


The City Engineer and Director of Planning report as follows: 

"On September 27, 1977, at Public Hearing, Council approved the rezonlng of Lots 8, 
9 and 10 of Lot 6, Blocks 2 and A, District Lot 352, Plan 6A61, subject to the 
following conditions: 

(a) That portion of the City lane lying between Lot 8 and Lots 3 to 7 Inclusive Is 
first acquired and a satisfactory turn-around established to service Lots 1 and 
2 that front on Kingsway to the approval of the City Council after a report 
thereon from the City Engineer. 

(b) That Lots 3 to 7 Inclusive, Blocks 2 and A, D.L. 352 and the closed and stopped 
up portion of the City lane are first consolidated Into one parcel and so 
registered In the Land Registry Office. 

'The Director of Planning reports that through an error In the preparation of the 
agenda for that Public Hearing, condition (b) was Incorrectly spelled out and should 
have read the same as was set out as^ a recommendation of approval In the Manager's 
Ref)ort dated July 8, 1977,' which Is 'That Lots 3 to 10 Inclusive Blocks 2 and A, 
D.L. 352 and the closed and stopped up portion of the City lane are first consolidated 
Into one parcel and so registered In the Land Registry Office.' 

The Director of Planning recommends that condition (b) as contained In the Minutes 
of the Public Hearing of September 27, 1977 be amended to read as noted above. 

The above requires the closure of portion of the lane north of Kingsway west of 
Dumfries Street adjacent to Lots 3 to 7 of said Lot 6. 

The City Engineer recommends that portion of lane shown on Plan 2AA1 (see Composite 
Plan 6A61) , shown hatched on the attached plan marginally numbered LF 8A31 be 
closed, stopped up and conveyed to the abutting owner subject to the following 
conditions: 

(a) The applicant to dedicate for lane purposes the portion Lot 9 and 10 of said 
Lot 6 shown shaded on the attached plan marginally numbered LF 8A31. 

(b) The applicant to pay $15.00 per square foot for the area of closed lane in 
excess of the area of lane to be dedicated, plus registration fees, in 
accordance with the recommendation of the Supervisor of Properties. 

(c^ The applicant to pay for the cutting off of the sewer in the portion of lane 
to be closed and for the construction of a new manhole estimated to cost 
$2,000. 

(d) The applicant to provide and register a subdivision plan consolidating Lots 3 
to 10 of said Lot 6 and the portion of closed lane and dedicating the required 
portion for lane." 

The City Manager RECOMMENDS that the above recommendations of the City Engineer 
and Director of Planning be approved. 

RECOMMENDATION AND CONSIDERATION 

4 . Grant Request 

Rental of Festoon Lights to 19 7 7 Christmas Carol Ship Committee 


The City Engineer reports as follows : 

"The 1977 Christmas Carol Ship Committee has requested the loan of City owned 
festoon lights. Rental of these decorations was provided for in a resolution 
dated May 2, 1961, which required that: 

(a) all applications be approved by Council 

(b) a rental of 12<: per foot be charged, and 

(c) a deposit of one week's rental be required to ensure 
the return of the equipment in good condition. 


Continued 
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(SOCIAL - 


Clause No. 2 Cont'd. ) 

The Board of Directors of the Family Service Centres, meeting 
October 21, 1978, approved by resolution, these two conditions. 

Your Board submits the recommendation of the Director of Social 
Planning/Community Development for Council consideration. 


******** 



MANAGER'S REPORT, NOVEMBER 25, 1977 
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(WORKS: A-1 -3) 


I estimate that the cost of lamps and maintenance for the festoons will amount 
to 25c per foot this year for a total cost of $600 for the 2500 feet requested 
by the Committee. 

For the past 14 years the Committee has applied for and been given grants in the 
amount of the actual cost of maintaining the festoons. 

I recommend that the rental of approximately 2500 feet of festoons 
at the rate of 25<: per foot to the 1977 Christmas Carol Ship Com- 
mittee be approved, and 

I submit for Council's consideration the request from the 1977 
Christmas Carol Ship Committee for a grant of up to $600 for the 
rental of approximately 2500 feet of festoons. In the event that 
the actual cost of repairing the festoons and lamps amounts to 
less than $600, the rental charge and the grant will be reduced 
accordingly. The Director of Finance indicates that should City 
Council approve this grant, funds are available from the Contin- 
gency Reserve . " 

The City Manager RECOMMENDS that the above recommendation of the 
City Engineer be approved and submits for CONSIDERATION the 
application for grant. 

INFORMATION 

5 . Tender Awards 


The Purchasing Agent reports as follows: 

"In accordance with Council policy, contracts for the following supplies 
were awarded by the City Manager /author! zed City Officials: 

Police Motorcycles 
Cushman Carts 

Asphalt Paving Machine 
Ethylene -Glycol Ant i -Freeze 
Hand Shovels 

Backpack Demand Air Masks & Cylinders 
Tailgate Mounted Vibratory Rollers 
Tractor Hoe Loader 
Rotary Mower & Vacuum 

Copies of the details of these Tender Awards are attached." 

The City Manager submits the foregoing report for Council's INFORMATION. 


tOR COoNCIL ACTION SEE PAGt{S) 


653 

A-2 


MANAGER'S REPORT, November 25, 1977 (SOCIAL: A-2 - 1) 


SOCIAL SERVICE AND HEALTH MATTERS 


RECOMMENDATION : 

1 . Noise Control By-law (4984 As Amended) 
The City Engineer reports as follows : 

"When the new Noise Control By-Law was being prepared, it was recognized that 
'construction and utility work' posed a special problem. To bring such acti- 
vities within the proposed sound-level (decibel) standards would be impossible 
in many cases and extremely expensive in others. It was noted that, at any 
one location, such activities are 'transient and temporary'. The approach taken, 
therefore, was to exclude these activities from the sound-level standards but to 
limit them to the day time. (Such operations are allowed at night with the con- 
sent of the Mayor if it is 'impossible or impracticable' to comply.) 

The present wording of the By-Law exempts from the sound-level standards 'the 
construction, demolition or repair of a building or street'. This does cover 
many of the activities in question but other of the activities of the City 
Engineering Department and of the Utility Authorities, which cannot meet the 
sound level standards, are not covered or are covered only by a very tenuous 
interpretation. Specifically: 

a. excavating for and building a sewer or a water-main will exceed 
the standards - but cannot really be called 'construction or 
demolition of a street'; 

b. cleaning a catch-basin or sewer is part of maintenance - but 
not really ' repair ' . 

It is important that our status under the By-Law be clear. Those charged with 
its administration and enforcement should not be embarrassed by another City 
department operating under a 'very tenuous interpretation' (or worse). The 
exemption which Council gives its Engineering Department should apply equally 
to others engaged in similar work. For these reasons, we propose that the 
definition of activities exempt from the sound-level standards be expanded and 
clarified. We feel that the proposed changes are within the general intent of 
Council when it adopted the By-Law. 

The Medical Health Officer, who had a major role in developing the By-Law and 
is generally responsible for its administration, concurs with the proposal. 

I, therefore, reCOlTniend that the Director of Legal Services be requested to 
bring forward an amendment to the Noise Control By-Law so that the exemption 
from the sound level standards will include: 

a) sewers, water-mains, electrical ducts, and other utilities as well 
as streets; 

b) cleaning or other maintenance as well as construction, demolition 
and repair." 

The City Manager RECOMMENDS that the above recommendation of the City Engineer 
be approved. 


FOR COUNCIL ACTION SEE PA6E(S) 
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Manager's Report, November 25, 1977 (BUILDING: A-4 - 1) 


BUILDING & PLANNING MATTERS 


INFORMATION ; 

1. 3519 Point Grey Road 

Development Permit Application #78978 

The Director of Planning reports as follows: 

'Development Permit Application No. 78978 has been filed by 
Dr. Douglas Telford, to construct an 8' x 12' sundeck addition 
to the southside (front) of the existing one family dwelling. 

The addition as proposed is an outright use in this RS-2 one 
family dwelling district, and under the provisions of the Zoning 
and Development By-law, the Director of Planning must issue such 
permits. 

Resolution of City Council dated May 24, 1977 stated that all 
Development Permit Applications in the designated priority areas 
(between Alma Street and Balsam Street) of the northside of Point 
Grey Road are to be brought to the attention of Council. 

In accordance with this resolution, this matter is therefore being 
referred to City Council for information. ' 

The City Manager submits the foregoing report of the Director of Planning 
for the INFORMATION of City Council. 


CONSIDERATION ; 

2. Dunbar Village Co-operative - 2nd and Wallace 
Soil Condition Problem 


The Director of Finance reports as follows. 

"The following letter was received by the City Manager from the architect for 
the Dunbar Village Co-operative, 2nd and Wallace: 

'You will remember my mentioning to you some time ago that the 
soil report prepared by R. Spence for the above site shows a 
substantial portion below the bearing capacity required for the 
proposed buildings. 

Through the low bidder for the whole project I have now esta- 
blished that the cost of the additional excavation and preloading 
to bring the affected area up to the required standard will 
amount to $8,100. 

Before releasing the funds blocked for this project, CMHC has 
asked Dunbar Co-operative to confirm that this extra expenditure 
will not become a part of the development cost. 

According to the same soil report the land leased to the adjacent 
co-operative is usable without additional expenditure for 
excavation and preloading. My clients feel therefore that the 
City as the owner of the land should be responsible for raising 
the load-bearing property of their site to the generally accepted 
standard. 

Assuming the City acknowledges its responsibility, the purpose 
of this letter is to suggest some alternatives for action which 
the City may wish to consider: 

(a) The extra work is carried out as part of the general agree- 
ment between Dunbar and its contractor; the cost of such 
work will then be reimbursed by the City to the cooperative. 
Or, 


Cont'd 
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Clause 2 Cont'd 

(b) The extra work is carried out direct by the City. 

Alternative (a) would have the advantage of easier co-ordination 
of work on the site by using only one sub- trade firm; alternative 
(b) may present somewhat simpler bookkeeping. A combination of the 
two methods may be yet another possibility, i.e. for the work to 
be carried out direct by the City using the services of Dunbar's 
sub-contractor. 

The main problem here is time which is fast running out. Dunbar 
can sign the building contract only after CMHC's release of the 
mortgage funds; and the low bidder's tender can be kept valid only 
until 15 Dec 77. 

I would therefore very much appreciate an early opportunity to 
discuss with you the best way to satisfy CMHC with the minimum 
delay. ' 

Council will be aware that the City is already leasing the land to the Co-operative 
at two-thirds of market value. Council has on other occasions paid for soil 
condition problems even after providing land to organizations at the low market 
value. 


If Council wishes to agree to the request of the Dunbar Village Co-operative 
then a grant in the amount of $8,100 on the condition that no further funds 
would be provided would be the appropriate way to handle it. Council might 
also wish to have the Assistant Director in charge of Construction and 
Maintenance Division, of the Permits and Licenses Department, verify the 
problem and the estimate prior to any grant being paid. If Council wish to 
approve the grant, it could be subject to such inspection. 

The above request of the architect for the Dunbar Village Co-operative is 
submitted to Council for CONSIDERATION." 


The City Manager submits the report of the Director of Finance to Council for 
CONSIDERATION. 


RECOMMENDATION ; 

3 . Temporary Accoimnodations for Police Patrol Division North 
The Director of Permits and Licenses reports as follows: 

"The program approved by Council for renovating and refurnishing the Public 
Safety Building is proceeding satisfactorily, and is expected to be completed 
within the approved budget. The third and fourth floors have been completed and 
renovation of the second floor and part of the basement will be completed at the 
year end. Conversion of the heating plant and related work in the jail kitchen 
are also almost complete. 

Renovation of the ground floor is scheduled to begin about January 1, 1978 
and to be completed about July 1, 1978. In order that this objective can be 
achieved, the entire ground floor must be vacated for the six month period. 
Some of the functions now occupying the floor can be relocated within the building, 
sharing space with others for the six month period. However, the Patrol Division 
North (Districts 1 and 2) must be moved out of the building and accommodated in 
rented temporary quarters for that period. Approximately 5,000 sq.ft. of space is 
required, plus parking for 50 patrol cars. 

The Police Department had anticipated arranging with the Department of 
National Defence for the Patrol Division to occupy an armory which they had used 
on previous occasions. It was discovered lately that the armory cannot be made 
available. Alternative accommodation therefore had to be found, examined and 
reported as quickly as possible, so that the space can be prepared for occupancy 
on January 2, 1978. 


Cont'd 
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(BUILDING: A-4 - 


The Supervisor of Properties has located vacant premises that are available 
on short term lease, which are well located relative to the two districts and to 
police headquarters, and In which the necessary temporary offices and locker rooms 
can be developed without major alterations or additional plumbing. Parking for 
the patrol cars Is available, on nearby property. The office space Is situated 
on the second floor of the Mandarin Trade Centre at 627 Main Street, and the 
parking on property of B. C. Hydro In the 100 block Keefer Street. 

The total cost of providing this accommodation Is estimated to be $ AO, 600. 
as follows: 


Rent for 4,700 sq.ft. of office 

space for 7 months (one month for 

alterations, 6 months tenancy) $14,000. 
Parking space for 50 cars , 6 months 

rent $ 3,600. 

Alterations to provide tenqjorary 

offices and locker rooms $16,500. 
Moving and re-movlng office 

furniture and 250 lockers $ 3,500. 

Telephone Installations, permits 

and miscellaneous expense $ 3,000. 

40,600. 


The Director of Finance advises that sufficient funds are available to 
provide for these Items In the Capital appropriation for renovations to 312 Main 
Street. 

It Is therefore recommended that: 

A) The Director of Legal Services be authorized to enter Into short 
term leases with Mandarin Trade Centre Ltd. and B. C. Hydro for the 
office and parking premises for seven months and six months respectively, 
renewable month-to-month thereafter. 

B) That the City Architect be authorized to proceed with the necessary 
alteration work and other arrangements, employing Tumbull & Gale Construction 
Ltd., the contractors responsible for renovation of the Public Safety Building, 
to complete the work on the basis of cost plus ten percent." 

The City Manager RECOMMENDS the foregoing recommendations of the 
Director of Permits and Licenses be approved. 


tOR COUNCIL ACTION SEE PAGE(S) 


n — « 

A-5 



Manager's Report, November 25, 1977 


(CLAIMS: A-5 - 1) 


LICENSES AND CLAIMS MATTERS 


RECOMMENDATION: 


1. Neutering Dogs Sold By Pound 

The Director of Permits and Licenses reports as follows: 


On July 31, 1973, City Council passed the following motion: 

"That no female dogs be sold from the Pound unless they 
have been spayed or satisfactory arrangements have been 
made to ensure that the female dogs will be spayed." 

This action was taken as part of the overall dog population control 
program. A person wishing to purchase a temale dog trom the Pound 
must now make a deposit to cover the cost of spaying the animal and 
when the operation is completed this money is paid out by the City 
to the veterinar j.an or Spay & Neuter Clinic. 

In an effort to persuade dog owners to have their male dogs neutered 
to further control the dog population, Council approved an increase 
in the license fee for an unneutered male dog to $20.00, the same as 
an unspayed female. 

This new fee comes into effect January 1, 1978. 

I recommend that: 

(a) no male dog be sold from the Pound unless it has been 
neutered or satisfactory arrangements have been made to 
ensure that the male dog will be neutered. 

(b) If the owner of an aged or infirm male dog can produce a 
letter from a veterinarian or from the Spay & Neuter 
Clinic that because of the dogs age or infirmity neuter- 
ing would not be advisable, the lesser fee of $10.00 for 
neutered male dogs will be charged." 

The City Manager RECOMMENDS that the recommendations of the Director 
of Permits and Licenses be approved. 


FOR COUNCIL ACTiGH SEE PAGE(S) .(fe^ 
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Manager's Report, November 25, 1977 (FINANCE: A7-1) 

FINANCE MATTERS 


RECOMMENDATION 

1. Meter Checker Program 

The City Engineer reports as follows: 

"On February 22, 1977, City Council approved the City Manager's report dated 
February 9, 1977 recommending that the Meter Checker staff level be fixed at 
15 permanent positions and that the permanent staff level be attained through 
attrition within 12 months. In addition, the report outlined the effective- 
ness of the program in the first 3 months of operation and estimated the 
annual increase in revenue. 


The purpose of this report is to review the first full year of operation and 
to make recommendations on changes to the Meter Checker Uniform Personnel 
Regulation. 


Present Status ; Year End Statistics 


The following are summaries of meter violations data, revenues and meter usage 
for the first year of full operation (October 1, 1976 to September 30, 1977) . 
Comparative figures are also shown for the year "before" the Meter Checker 
Program. 


1 . Notices of Parking Violation 

Total notices written 178,927 
Total notices withdrawn (i) 9 ,675 

Total valid notices 169,252 

Total notices paid (ii) 108,729 (64%) 

Total summonses issued 3,617 


(i) withdrawals can be divided into two 
categories, errors and out-of-order 
meters . 


(ii) Fee schedule: 


Paid within 10 calendar days $5.00 

Paid after 10 calendar days and 

before an information to Summons 

is laid. $7.00 

Paid out of court after an 
information is laid (payable to 
the Court Clerk and returned to 

City) , $11.00 


2. Net Revenues 


A. Fine Revenues: 


Fine revenues collected 


"Before" 
Meter Checker 
Program 


"After" 
Meter Checker 
Progreun 


$105,600 


$635,725 


Operating Costs: 

The Director of Finance reports 
'that for the period October 1, 
1976 to September 30, 1977, the 
estimated operating costs related 
to the By-laws Fines Collections 

(Capital Costs excluded) were: N/A (iii ) $150,000 

Net Fine Revenues $105,600 $485,725 


cont'd 
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Manager's Report, November 25, 1977 (FINANCE: A7-2) 

Clause No. 1 continued 

B. Meter Revenues : before after 

Meter revenues collected $373,910 $588,305 
Operating Costs: 

maintenance and operation 143,910 140,264 

enforcement N/A (iv) 227,695 

Net Meter Revenues $230,000 $220,346 

TOTAL NET REVENUES $335,600 $706,071 


(iii) collected by Provincial 
Government: no cost to 
City. 

(iv) prior to the Meter Checker 
program, the Police enforced 
the By-law and did not apply 
costs against revenues. 

TOTAL INCREASED REVENUE: FIRST YEAR $370,471 (v) 

(v) The February 9, 1977 report 
estimated an annual revenue 
increase of only $300,000. 


3 . Meter Usage and Meter Violation Rate 

Before After 
(Jan. 23/76 report) (Dec. 76) 

Total number of meters 2063 2446 

% violations 53% 21% 

% occupancy 80% 72% 

In the January 23, 1976 report, recommending establishment of the Meter Checker 
Program, it was estimated that the extra meter revenue generated by increased 
enforcement would cover the additional enforcement costs. The economic analy- 
sis of the first year of operation has shown the program to be successful. In 
addition, the program has achieved the most important objective of improving 
short-term meter space availability in the downtown area. 

Meter Checker Uniform 

The original terms of reference for the Meter Checker program recognized the 
need for a uniform to confirm the force's identity and authority. When the 
Meter Checker Program began in September, 1976, each Meter Checker was given 
an allowance to cover the purchase costs of their required uniform clothing 
and footwear items. In addition, each Checker was supplied a badge, a leather 
carrying bag and rain gear by the City. Since the uniform needs and clothing 
fabrics were untested under our operating conditions, it was decided that a 
comprehensive review of the uniform provisions should be undertaken following 
the first year of operation. This review has now been completed and some 
changes to the uniform design and allowance are necessary. 

Initially, it was anticipated that the uniform items would last approximately 
two years. Experience has now shown that, because of the severity of the 
wear conditions, parts of the uniform have lasted only one year. In addition, 
the winter parka lining and the City-supplied raingear do not provide the 
necessary cold weather and wet weather protection. 

To effect the required changes to the uniform, it will be necessary to amend 
Personnel Regulation 40 which contains the current allowance provisions. The 
Director of Personnel Services has revised this regulation and it is attached 
as Appendix I. The V.R.M.E.U. have considered and concur with the amendments. 


cont'd. . . 
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Manager's Report, November 25, 1977 (FINANCE: A7-3) 

Clause No. 1 continued 

The proposed amended uniform allowance for the Meter Checkers will provide for 
an increase from an average of $150 per year to an average of $250 per year. 
Since this total cost increase was not anticipated in the 1977 budget, it is 
necessary to provide additional funding for this year. In future, the total 
uniform allowance will be included in the departmental budget. The costs 
for the winter parka linings and raingear are non-recurring and will be 
budgeted as required. 

The estimated cost to initiate these changes is $3300. These costs aire directly 
related to the enforcement of the provisions of the Parking Meter By-law, and 
it is therefore appropriate that the funds come from the Parking Meter Revenues . 
The increase in revenue resulting from the Meter Checker Program is higher than 
estimated and sufficient funds are available to pay these additional uniform 
costs . . . . 

The Director of Finance concurs with the source of funds to meet uniform costs. 
RECOMMENDATIONS 

The City Engineer RECOMMENDS that: 

A. The year-end status report on the Meter Checker Program be received for 
INFORMATION ; 

B. The revisions to Personnel Regulation 40, as prepared by the Director 
of Personnel Services, and attached as Appendix I, be approved; 

C. The $3300 required to initiate the revised uniform provisions be 
appropriated from 'Parking Meter Revenue, Account 4880/625' and 
credited to 'New Uniforms Account, 4879/572 '. " 

The City Manager RECOMMENDS that the above recommendations of the City 
Engineer be approved. 


FOR COUNCIL ACTION SEE PAGE(S)...4flZl 
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MANAGER'S REPORT, NOVEMBER 25, 1977 


(PROPERTIES: A9 -1) 


PROPERTY MATTERS 


RECOMMENDATION 

1 . Residential Tenancy Act, Section 9(11): Long-Term Leases 

The Director of Legal Services reports as follows: 

"Subsection (11) of Section 9 of the Residential Tenancy Act 
provides that no landlord shall enter into a tenancy agreement 
with respect to residential premises in a residential property 
comprising more than two residential premises for a term exceed- 
ing three years unless he first obtains the written approval of 
Council of the municipality. 

Daon Development Corporation have recently constructed a 25-unit 
condominium at 1236 Bidwell Street. The buildings are new and 
have not been previously, and are not now, occupied by anyone. 
They are desirous of taking in tenants on long-term leases. The 
leases would have an original term of 30 years with two success- 
ive 30-year options to renew (or such other terms in excess of 
three years as Daon and each tenant may agree to) . In order to 
achieve this they will require the approval of City Council. 
They originally intended to sell the units but would now prefer 
to enter into long-term leases. 

Some time ago Council received a similar request with respect 
to a tenancy agreement in a duplex. The lease in that case 
contained an option to purchase. Because of this feature. 
Council agreed to the long-term lease and approved in principle 
any subsequent applications of a similar nature by other persons. 
In Daon's case there is no disruption of any tenants as there 
is no occupancy; in fact, they will be creating long-term rental 
accommodation rather than sell. In view of this there seems to 
be no reason why the approval should not be granted to enable 
Daon to find tenants who are prepared to agree to the terms that 
may be negotiated. 

I would therefore recommend that approval be granted to Daon 
Development Corporation to enter into leases in excess of three 
years with respect to the premises at 1236 Bidwell Street in 
Vancouver . 

If Council approves the foregoing recommendation, then I further 
recommend that Council at this time grant approval to long-term 
leases of condominium units which are new and have never been 
occupied so that it will be unnecessary to bring each individual 
application to Council. Each such applicant would be required 
to submit a satisfactory Statutory Declaration to the effect that 
the premises have not been occupied and are not occupied at the 
date of the application." 

The City Manager RECOMMENDS that the foregoing report of the 
Director of Legal Services be adopted. 


2 . cancellation of Lease, 1581 - 1585 West 4th Avenue 

The Supervisor of Properties reports as follows: 

"City Council on March 8, 1977, approved a lease of 1581 - 1585 
West Fourth Avenue, legally described as Lot "A" and a portion 
of Lot "B", Block 240, District Lot 526 to Nu-National Car Care 
Limited, for five years from February 1, 1977, at a monthly 
rental of $1,135.00 with the right to sub-lease portions of the 
building . 


Continued 
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Board of Administration, November 13, 19 70 . . . (BUILDING - 1) 


BUILDING AND PLANNING MATTERS 


RECOMMENDATIONS 

1. City-owned Property: 

S/W Corner of Nanaimo and Copley Streets, 
Lot 27, Block A, D.L. 741 


The Director of Planning reports as follows: 

"The Supervisor of Property and Insurance, in a letter dated 
August 11, 1970, advises that the above lot is City-owned, un- 
developed, and has been zoned as a C-1 Commercial District for 
many years. The adjacent properties to the north, south, east 
and west are zoned and developed with one-family dwellings with 
the exception of the lots on the east side of Nanaimo between 
20th and 21st Avenues which are zoned C-1 Commercial but developed 
with duplex dwellings, and the south-east corner of 20th and 
Nanaimo which contains a small grocery store with living quarters 
above . 

The area is well served with local commercial zoning. In con- 
sidering -the release of the subject lot for sale, the current 
zoning was considered and it was agreed that no additional 
commercial property is needed to serve the day-to-day needs of 
the surrounding homes. There are no plans for any East-West 
arterial streets on this alignment and therefore the property 
can best be used by the development thereon of two single- 
family dwellings. 

The Technical Planning Board, on October 23, 19 70, recommended 
that the Director of Planning be instructed to make the nec- 
essary application to amend the Zoning and Development By-law 
whereby this property would be rezoned from a C-1 Commercial 
District to an RS-1 One-Family Dwelling District, such appli- 
cation to be referred direct to a Public Hearing after a report 
has been received thereon from the Town Planning Commission. 

The Town Planning Commission, on November 6, 1970, endorsed 
the recommendation of the Technical Planning Board." 

Your Board RECOMMENDS that the reports of the Technical Planning 
Board and the Town Planning Commission be received and the matter 
be referred for the consideration of Council at a Public Hearing. 

2. Building Line. North side of Pacific Street 
from approximately 300' west of Burrard to 
approximately 60' west of Howe Street 

The Director of Planning reports as follows: 

"The City Engineer has requested that Schedule E - Building Lines 
- Part II, of the Zoning and Development By-law, be amended to 
establish a building line on the North side of Pacific Street, 
as noted above, and in accordance with Plan LB. 262 prepared by 
the City Engineer's office dated August 12th, 1970. 

The City Engineer has advised that the purpose of establishing 
the proposed building line is to provide greater street width 
in this area which will: 

(a) improve traffic capacity and provide increased channeli- 
zation at the congested bridge head at Pacific and Burrard 
Streets . 


cont ' d 
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Clause No . 2 continued : 

Nu-National Car Care Limited by the terms of their lease, paid 
all utilities and were responsible for all repairs, except 
structural. They occupied part of the upper floor of the two- 
storey building and sub-let, with City consent, the lower floor 
and a small portion of the upper floor. 

The head lessee, Nu-National Car Care Limited, has become 
insolvent, the Company's solicitor has requested cancellation 
of the lease as of November 30, 1977. The Company is two months 
in arrears in their rent ($2,270.00) and intends to pay the 
arrears in two months time. 

Nu-National Car Care Limited will vacate the premises as of 
November 30, 1977, and as of December 1, 1977 the City will be 
receiving $1,050.00 per month from the sub-lessees, plus an 
additional amount estimated at $150.00 per month or a total of 
$1,200.00 per month when fully rented. 

The Director of Legal Services has concurred that the lease 
arrangements with the Nu-National Car Care Limited be cancelled 
as of November 30^ 197 7. 

Therefore, it is recommended that: 

a) The lease with Nu-National Car Care Limited as approved 
by City Council on March 8, 1977 be cancelled as of 
November 30, 1977. 

b) Leases to the present sub-lessees be arranged on a month- 
to-month basis to the satisfaction of the Supervisor of 
Properties and the Director of Legal Services. " 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Properties be approved. 

3. Demolition of Buildings - 1923, 1927 and 

1975 Granville Street and 1501 - 1515 West 4th Avenue 

The Supervisor of Properties reports as follows: 

"The property situated on the north-west corner of Granville 
Street, legally described as Lot 19 except north 25 feet. 
Lots 20 to 24 and Lot 25, except south seven feet, all in 
Block 240, District Lot 526, was acquired from various 
owners during 1954 for construction of the Granville Street 
Bridge. These lots are zoned M-1, Light Industrial District 
and comprise a site approximately 173 feet by 120 feet. 

The lots are improved with four one-storey warehouse type 
buildings of masonry and frame construction, erected between 
1912 - 1927. The buildings are overshadowed by the Granville 
Street Bridge ramp which passes over the easterly end of the 
buildings. The location of the property is poor with restricted 
street access and limited parking and loading facilities. 

When the properties were first acquired, the City was able 
to secure commercial/industrial tenants who leased the property 
on term leases. However, over the years, demand for this 
type of property has decreased and presently, there are only 
two tenants paying a total monthly rental of $150.00 who have 
been offered alternate accommodations in another City-owned 
property. Three of the buildings have been boarded up. 


Continued 
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Clause No. 3 Continued: 


The condition of the buildings is in a poor to fair state 
and would require an expenditure of approximately $20,000. to 
affect minimum repairs (painting, roofing, etc.). In addition, 
all the buildings require improvements to the electrical, 
heating and plumbing systems. Because of poor rental potential, 
it is considered that the expenditure of funds to make the 
buildings rentable is uneconomic. 

On July 16, 197 6, the Property Endowment Fund Board considered 
a report from the Supervisor of Properties advising of the poor 
return from the four run-down buildings and proposing that the 
buildings be demolished and the site advertised for a long term 
lease. The lessee would construct a new building which would 
revert to the City on expiry of the lease. The Board resolved 
that the Supervisor of Properties be authorized to advertise the 
site for lease. Subsequently, the site was advertised for lease 
but no tenders have been received to date. 

When the site was advertised for lease, it was proposed that 
the City would demolish the buildings and clear the site in 
preparation for new construction. It was not anticipated that 
the boarded up buildings would remain for this extended period 
as experience has shown that the risk of vandalism and fire 
increases over a period of time. In particular, the fire hazard 
would be a problem as the buildings extend under the Bridge ramp. 
It is noted that these buildings are not located within any 
specific "Study Areas" and the Permits and Licenses Department 
indicate that a demolition permit can be readily issued. 

It is therefore recommended that the Supervisor of Properties 
be authorized to proceed with demolition of the four buildings 
and that the cleared site be re-advertised for lease." 

The City Manager RECOMMENDS that the foregoing recommejadation of the 
Supervisor of Properties be approved. 


4. McLaren Electric Building, 2151 Burrard Street 
Lease of Portion of Second Floor 


The Supervisor of Properties reports as follows: 

"City Council on November 30, 1976, approved a lease of 7200 square 
feet more or less on the second floor of the McLaren Electric Building, 
2151 Burrard Street, to McKay Systems Corporation Ltd., for a period 
of one year from December 15, 1976. This one-year lease contained 
a right to renew for a further two and one-half years. 

Following negotiations, this Lessee has agreed to a new lease in- 
corporating the following terms and conditions: 

a) Lease term to be three years from December 14, 1977. 

b) Rent to be increased from $2,640.00 per month to 
$3,410.00 per month. 

c) City to be responsible for payment of heat, light, 
and taxes. 

Lessee to be responsible for internal Janitorial 
service. 

e) All other lease terms to be similar to previous 
lease, except that City to be now responsible for 
maintenance of the air-conditioning system. 


Continued 
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Clause NO. 4 Continued: 


f ) Lease to contain right to renew for a further three 

years. Lease terms for this renewal to be negotiated. 

It is recommended that the above space be leased to McKay Systems 
Corporation Ltd., under the above terms and conditions with a lease 
drawn to the satisfaction of the Director of Legal Services and the 
Supervisor of Properties." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Properties be approved. 

5 . Sale of City Lands to the Government of Canada 


The Supervisor of Properties reports as follows: 

"The City purchased the Bumaby Lake Line Right of Way extending from 
Commercial Drive to Nanaimo Street in ^9Sk from the B.C. Electric 
Railway. Included in these properties are Lots 11, 12, and 13> Block 2 
of Subdivision C, Block 1i+6, District Lot 26kA, Plans 722 and 1771 » 
sitixated on the northside of 6th Avenue between Commercial Drive and 
Victoria Drive. The lots are approximately 25' x 100' in size each. 
They are currently maintained in our Property Endowment Fund Inventory 
and have no reservations on them at the present .time. 

The Senior Government has a postal station situated on Commerical Drive 
abutting the City-owned lots and has plans to enlarge their present 
facilities. In accord with this, they have made an application to 
purchase the three City-owned lots and have applied to the Director of 
Planning for a development permit. However, the permit is not approved 
as yet in view of parking considerations. 

Following negotiations with the Supervisor of Properties, the Government 
has agreed to a purchase price of $78,000.00 which is considered to 
represent fair and market value. However, their offer is subject to 
approval of the development permit application. This is considered to be 
a reasonable condition of sale, although an appropriate time limit on 
that item should be established. 

It is therefore recommended the sale of Lots 11, 12 and 13» Block 2 of 
Subdivision C, Block 1i+6, District Lot 261+A, Plans 722 and 1771, to 
Her Majesty the Queen in the Ri^t of Canada be approved subject to the 
following conditions :- 

a) Sale price to be $78,000.00 

b) Date of Sale to be the date of issuance of a development permit 
or 120 days from Council approval of the sale, which ever is the 
sooner." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Properties be approved. 


FOR COUNCIL kaiQU SEE PAQE{S) .h3.1..^ 
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November 24, 197 7 


TO: Vancouver City Council 

SUBJECT: Huntington Apartments, 
1915 Beach Avenue 

CLASSIFICATION: RECOMMENDATION 

The Director of Planning and Director of Social Planning report as 
follows : 

" Background 

On December 14, 1976, Vancouver City Council resolved: 

'THAT the City assist the tenants of the Huntington Apartments 

In their negotiations to purchase and renovate the building 

and that the Director of Planning and Director of Social 

Planning be Instructed to report back to the Committee on the 

progress of negotiations.' 


In December, 1976, Mr. Gerald Presley and Ms. Judy Plercey 
addressed the Housing and Environment Committee on behalf 
of the Huntington tenants, and noted that the owner had been 
requested to sell the property to a non-profit corporation 
acting for the tenants. When the necessary financial Informa- 
tion was forthcoming. It was hoped an offer to purchase would 
be made. Spokesmen for CMHC had Indicated funds would be 
forthcoming, provided the project was economically viable. 

Through subsequent discussions with CMHC, It was concluded that 
acquisition of the building through the NHA Section 15 non-prof It 
housing program was not feasible since not enough tenants' Incomes 
are within the maximum CMHC guidelines for this program. The tenants 
also discussed the possibility of the Greater Vancouver Housing 
Corporation or the Provincial Department of Housing acquiring the 
building for rental back to the tenants. However, these possibil- 
ities were also eliminated since the source of funding for both 
the GVHC and the Province would have been through Section 15 and 
Its guidelines. 

The tenants have now concluded that conversion to strata-title Is 
their only available means of conserving the building. One of the 
tenants, Mr. Gerald Presley, has taken on the role of promoter of 
this scheme. Mr. Presley has entered Into an Interim 60-day agree- 
ment with the owner's agents which requires him to make a major 
financial commitment by November 30th, 1977. 


He has provided the City with an affidavit declaring that the 
tenants of 39 of the 41 suites approve of conversion. Of the 
two remaining tenants, one could not be contacted and the other 
did not oppose but would not declare approval for reason of con- 
flict of interest. 

Twenty-three of the 39 approving tenants have Indicated their wish 
to purchase their suites. Four elderly tenants on fixed Incomes 
have approved conversion on the understanding that th^y . would' be 
permitted to remain In their suites and rent at a rate which they 
could afford to pay. The 12 remaining tenants are people with 
sufficient resources not to require special housing assistance but 
who do not wish to purchase. These tenants have approved the con- 
version on the understanding that It Is the best way of saving the 
Huntington Apartments, that they will likely be required to vacate 
when their suites are sold, but that they are well able to find 
alternative housing. 

Social Planning staff has Interviewed three of the four elderly 
tenants on fixed Incomes and have on file the names and addresses 
of all four. These tenants are well Informed of the situation and 
have Mr. Presley's assurance, sworn to In his affidavit, that they 
may remain In occupancy. Mr. Presley has also agreed to Involve 
the Director of Social Planning In negotiating satisfactory lease 
agreements with these four elderly tenants. 
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Although it has been Council practice to require formal notification 

of tenants that they must vacate due to conversion, notification has 

not been deemed appropriate by the Director of Planning and Director 

of Social Planning in this case. The 12 to 14 tenants who may be 

required to vacate when their suites are sold will have to be given 

three months notice as per the Landlord and Tenant Act, in any case. 

It may be some time before all suites are sold and notification would 

be premature at this time. " 

* * * 

The normal report for approval of an application to convert to 
Strata Title follows: 


The Director of Planning reports as follows: 

" An application was received on November 22, 1977, from Mr. S.G.N. Presley 
the promoter and a tenant of Suite #110 - 1915 Beach Avenue, to convert this 
41-su1te, three storey steel reinforced concrete and masonry apartment build- 
ing from rental to Strata Title ownership - (41 Strata lots). 

The applicant has submitted the following Information: 

1. Letter of explanation from William A. Street, Barrister and Solicitor 
dated November 22, 1977. 

2. Detailed conversion proposal by the promoter, Mr. S.G.N. Presley and 
dated November 21 , 1977. 

3. Supporting exhibits: 

Schedule 'A' - Plans of proposed strata lots and common areas. 

Schedule 'B' - Description of dwelling units. 

Schedule 'C - Estimate of selling prices of Individual suites. 

Schedule 'D' - Master Data Sheet - (Including appraised value, 

selling price, refurbishing allowance and 
estimated monthly maintenance cost for each 
unit). 

4. Copies of letters from: 

(a) October 21, 1977 - Department of Permits and Licenses - 

(Fire Warden's Office). 

(b) October 25, 1977 - Vancouver City Health Department - 

(Public Health Inspector) 

(c) November 2, 1977 - Department of Permits & Licenses - 

(City Building Inspector) 

(d) November 2, 1977 - Read, Jones, Chris toff erson Ltd. - 

(Consulting Engineers). 

5. Statutory Declaration sworn by Mr. S.G.N. Presley, the applicant, and 

a form signed by 39 of the 41 tenants. Indicating no objections to this 
conversion application. 

6. Relocation service fee In the amount of $50.00 per suite. 

Copies of Items 1 to 5 are attached to this report. 

With respect to the condition of this building, the City Building Inspector reports 
as follows: 

'Inspections have been carried out at the above location to determine whether 
the building complies with all relevant City By-Laws. No deficiencies were 
noted respecting the plumbing and gas Installations or In the basic electrical 
services. 

However, a considerable number of alterations are necessary In order to meet 
the requirements of the Fire By-Law, as outlined In a letter to the applicant 
from the Fire Warden's office, dated October 21, 1977 (See Items 4(a), (b) & 
(c) above). The following additional deficiencies must be rectified: 
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1. Garbage chutes are to be provided with an approved washdown device 
at the top of the shaft. 

2. The exposed wood joists in the celling of the basement locker room 
are to be fire protected with a 3/4 hour fire separation. 

3. All exit doors in the building are to open in the direction of exit 
travel . 

The Health Department makes the following recommendations: 

1. Garbage should be more adequately handled. The installation of a 
bulk container on a regular collecting contract is recommended. 

2. The illumination of the public areas should be improved for reasons 
of safety and maintenance. 

The required upgrading work should be carried out by the apartment owners 
to the satisfaction of the City Building Inspector before final approval 
is granted to this Strata conversion' 


Therefore, the Director of Planning, with the concurrence of the Director of Permits 
and Licenses and the Director of Social Planning, recommends that: 


This application be approved, thereby permitting the conversion 
of the premises at 1915 Beach Avenue to Strata Title ownership 
(41 Strata lots) on the understanding that four existing elderly 
tenants will be permitted to remain in their suites, and subject 
to the following condition: 

That a Certificate of Approval (Form #10) shall 
not be issued by the Approving Officer until this 
building substantially complies with the applicable 
City By-laws to the satisfaction of the City 
Building Inspector and at no cost to the City." 


The City Manager RECOMMENDS that the recommendation of the Director 
of Planning be approved. 


FOR COUNCIL ACTION SEE PAGE[S]01i^' 
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November 22, 19 77. 


TO: 


Vancouver City Council 


SUBJECT : 


Sidewalks on Chestnut Street 


CLASSIFICATION: RECOMMENDATION 


The City Ihgineer reports as follows: 

"Over the past several years there have been various requests to provide side- 
walks on Chestnut Street. These sidewalks would lead from Cornwall Street to 
the Centennial Museum, the HLanetarium Complex, the Maritime I4iseum, the Community 
Music School and the Archives. 

A sidewalk petition has never been received for Chestnut Street. However, we 
have had a large number of requests from other citizens to construct a sidewalk 
here. On the basis of the requests which were received and a Council approved 
policy of installing sidewalks where there is a special pedestrian need, a re- 
port was submitted to Council in 1974 requesting authority to initiate an im- 
provement. This was granted and Local Improvement IVocedures were initiated 
but were defeated by the property owners. 

There is a screenings walk on the west side of Chestnut and a portion firom Creel- 
man Avenue south has an existing concrete sidewalk. It is contrary to existing 
City Policy to install sidewalks out of general funds. It woxjld create a precedent 
if this were done now. An alternative would be for City Council to initiate this 
project on Special Grounds and charge the property owners for their share of the 
cost. A sidewalk could be installed on the east side of Chestnut Street from 
Whyte Avenue to Creelman Avenue on City property adjacent to the street allow- 
ance. Another sidewalk is required from 50 feet north of Greer Avenue to 
Cornwall Avenue. The cost of each of these sidewalks is $5f500 or a total of 
$11,000. Funds are available for City's share of this Local Improvement in the 
amount of $8 420. (See attached plan). 

The sidewalk on the east side could be constructed out of general City fimds as 
it is not involved with any Local Improvement Procedures. However, the sidewalk 
on the west side should be proceeded with on Special Grovinds by a resolution of 
City Council and notices could be sent to the owners of the three affected pro- 
perties advising them of City Council's action and advising them that they may 
appear as a delegation. In this way the Local Improvement Procedure coid.d be 
shortened and City Council could hear objections, if any. 

Only three properties would be involved in the Local ImpTOvement - the apartments 
at Cornwall and at Greer and the former railway right-of-way on the north side of 
Greer. (Only the last was involved in the previous, defeated project). To reduce 
the time for approval, therefore, we propose a shortened procedxjre. If the 
project were advanced 'on the Initiative' and were defeated, then considering the 
nature of the properties and the need, we would recommend that Council proceed 
•on Special Grounds'. We propose, therefore, that the project be undertaken 
'directly' on Special Grounds, but with Council action deferred for two weeks 
and the three owners notified so that they may be heard. 


RECOMMENDATIONS 

A. That the City Ehgineer be authorized to construct a P. C. concrete 
sidewalk along the westerly portion of Vanier Park (the east side of 
Chestnut Street) from opposite Creelman Avenue to opposite Whyte Ave. 

B. That Council action on the other section - P. C. concrete sidewalk 
on the west side of Chestnut Street from Cornwall Avenue to a point 
approximately 50.26 feet north of Greer Avenue - be deferred for two 
weeks. And that the City Clerk notify the three owners involved 

that Council will consider undertaking this project as a Local Improve- 
ment on Special Grounds and that, if they wish, they will be heard at 
that time. 


• • ^ • 
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C. That funds for the walk in recommendation 'A' 
($5,500) and for the City's share of the walk 
in recommendation 'B' ($2,920) come from Streets 
Capital account 148/7960. 


NOTE ; If Council approves these recommendations a formal 
Special Grounds resolution to implement 'B" will be 
prepared and brought forward in two weeks time." 


The City Manager RECOMMENDS that the above recommendations 
of the City Engineer be approved. 


FOR COUNCIL ACTION SEE PA€E(S) kUl 


MANAGER'S REPORT 

November 22, 1977 

TO: Vancouver City Council 

SUBJECT: Lease of Long Term Care Staff Accommodation 

828 West Eighth Avenue 
CLASSIFICATION: RECOMMENDATION 

The Supervisor of Properties reports as follows: 

"Vancouver City Council on October 25, 1977, approved the recommendatior 
of the City Manager's Report of October 24, 1977, on Long Term Care- 
Progreun and Facilities. On November 8, 1977, Council received a Report 
on this subject and passed the following motion: 

'THAT the Council, in support of the Medical Health Officer, reaffirm 
its understanding that funding will be made available to make possible 
the utilization of some 18,000 square feet of space at 828 West Eighth 
Avenue, for the Provincial Government's Long Term Care Program, amd 
the Mayor be requested to communicate this information to the appro- 
priate Provincial authorities forthwith urging an early favourable 
decision. ' 

One of the recoiranendations of October 25, 1977, authorized the City 
Architect to carry out required renovations at 828 West Eighth Avenue. 
At that time, it was anticipated that the property would be leased 
by the B. C. Building Corporation and operated by the City. From the 
Provincial point of view, it was decided that it would be preferable 
to have the City both lease and operate the facility. The Associate 
Deputy Minister, Planning and Support Services, Ministry of Healt^^ 
has by letter dated November 14, 1977, assured the City that the entire 
cost of operating this facility is recoverable from the Province and 
has requested the City enter into a Lease for a portion of the premises 
at 828 West Eighth Avenue with the owners. Eight Investments LiateLted. 

Negotiations with the agent have resulted in an offer to lease on 
the following terms and conditions: 

Term 5 years commencing January 1, 1978, with an 

option to renew for a further 5 years. 

Area of Lease 18,690 square feet (2 floors). 

Basic Rental $10,933.65 per month for the 5 year term, 

the 5 year Option Rental to be negotiated 
or arbitrated. 

As additional rental, the City is responsible for a proportion- 
ate share of taxes, heat, light, cleaning service, etc. ; to be 
recovered from the Province . 

Parking 40 spaces at $30.00 each, per month. 

The Lessor has agreed to allow the City to enter on the premises to 
commence tenant improvement immediately after Council approves the 
Lease. They will also contribute $2.50 per square foot ($46,725.00) 
towards the tenant improvements and have agreed to give the City 
rent free possession for one and one-half months, commencing January 1, 
1978, to February 14, 1978. In addition, they have accepted respon- 
sibility for a Lease made on behalf of the Metropolitan Board of Health 
on office space at 1089 West Broadway which does not expire until 
September 30, 1979, and this unit wi ll be movi ng into 8 28 West Eighth 
Avenue . 

The foregoing rental arrangements are considered to be fair and 
reasonable and it is, therefore, recommended that the Supervisor of 

Properties be authorized to enter into a Lease with Eight 
Investments Limited on the foregoing basis, with the Lease 
drawn to the satisfaction of the Director of Legal Services." 

The City Manager RECOMMENDS the foregoing recommendation of the 
Supervisor of Properties be approved. 



FOR COUNCil ACTION SEE PAGE(S) (klL 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


I 


NOVEMBER 17, 1977 


A meeting of the Standing Coranittee of Council on Community Services 
was held on Thursday, November 17, 1977, in Committee Room No. 1, 
Third Floor, City Hall, at approximately 1:30 P.M. 


PRESENT: Alderman Rankin, Chairman 
Alderman Bellamy 
Alderman Ford 
Alderman Gerard 
Alderman Marzari 


ALSO PRESENT: 


Alderman Brown 
Alderman Harcourt 


COMMITTEE CLERK; 


H. Dickson 


RECOMMENDATION 


1 . Minimum and Maximum Fines: By-laws 

The Committee had before it for consideration a Manager's 
report dated November 3, 1977 (copy circulated) in which the 
Director of Legal Services reported on the current minimum and 
maximum fines for violations of a number of City by-laws. 

In the report, the Director of Legal Services recommended 
increases in the various penalties which are imposed for viola- 
tions of these by-laws. 

The Director of Legal Services appeared before the Committee 
on this matter, and following brief discussion, it was 


RECOMMENDED 


THAT minimum and maximum fines for by-law infractions 
be set as follows: 


a) Pound By-law 

$ 25.00 minimum 

$250.00 maximum 

b) General Fines and 


for first offense for 
dogs running at large 

for repeated offenses 
Penalties By-law 


$ 50.00 minimum 
$500.00 maximum 


c) Discharge of Firearms By-law 

$ 50.00 minimum 
$500.00 maximum 

d) Parks By-law 


$ 25.00 minimum 
$200.00 maximum 


Continued 


■ 
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Board of Administration, November 13, 1970 .... (BUILDING - 2) 
Clause 2 continued 

(b) improve traffic capacity and provide increased channeli- 
zation at the congested intersection of Pacific and Hornby 
Streets . 

(c) improve local circulation around proposed high density 
developments in this area. 

The Technical Planning Board, on October 23, 19 70, recommended 
that the Director of Planning be instructed to make the nec- 
essary application to amend Schedule E - Building Lines - Part 
II of the Zoning and Development By-law to establish a building 
line on the North side of Pacific Street from approximately 
300' west of Burrard to approximately 60' west of Howe, as 
shown on Plan #LB262 such application to be referred direct to 
a Public Hearing after a report has been received thereon from 
the Town Planning Commission. 

The Town Planning Commission, on November 6, 1970, endorsed the 
recommendation of the Technical Planning Board." 

Your Board RECOMMENDS that the reports of the Technical Planning 
Board and the Town Planning Commission be received and the matter 
be referred for the consideration of Council at a Public Hearing. 

3. Rezoning and Protective Purchasing - 

Area Bounded by Euclid Avenue, Aberdeen 
Street, Foster Avenue and Tyne Street 

The Director of Planning reports as follows: 

" BACKGROUND 

As shown on the plan attached as an Appendix to this report, 
the area bounded by Euclid Avenue, Aberdeen Street, Foster 
Avenue and Tyne Street is zoned as an M-1 Industrial District. 
However, there is no industrial development within the 2.4 acre 
area which contains eleven vacant City-owned lots, and ten 
privately-owned lots, of which eight are improved with single- 
family dwellings. The surrounding residential area was rezoned 
in 1953 from an M-1 District to an RS-1 District, but this small 
pocket was excluded pending the establishment of the boundaries 
for the B.C. Hydro Industrial Estate. 

On March 4th, 1957 Council resolved: 

'That the property bounded by Euclid Avenue, Aberdeen 
Street, Stamford Street and the general line of Foster 
Avenue be designated for park purposes' 

and further, 

'That steps be taken to secure the consequential 
amendments to the Zoning and Development By-law. ' 

At the same time the boundaries of the industrial estate were 
established on the north side of Euclid and Foster Avenues, 
and 24' landscaped setbacks were required by the Zoning By-law. 
These have been provided in site development. However, no 
action was taken to re zone the M-1 pocket to an RS-1 District 
because the whole area was until 1969 reserved for either park 
or school purposes, and land values for residential use made it 
unlikely that the area would be developed for industry. 


cent ' d 


Report to Council 

Standing Committee of Council on Community Services 
November 17, 1977 


2 . Liquor Permit Application - 775 Davie Street 

The Committee had before it for consideration a Manager's 
report dated November 10, 1977, in which the Director of Planning 
reported on the application of Mr. B. Jang for Davie & Howe Sea- 
food Ltd. for Development Permit Application No. 78939 at 775 
Davie Street as follows: 


"The above noted Development Permit Application has been 
filed by Mr. B. Jang for Davie & Howe Seafood Ltd. to use 
a portion of the main floor as holding bar area in 
conjunction with the existing restaurant. 

This development is situated on the northeast corner of 
Howe and Davie Streets in a predominantly commercial area. 

The proposed Holding Bar development will provide an 
assembly area of one hundred and fourteen (114) square feet, 
which would permit a maximum seating capacity of approximately 
10 persons. 

The Director of Planning approved this application subject 
to the condition that, prior to the issuance of the 
Development Permit: 

'this request for a new liquor outlet be first referred 
to City Council through the Standing Committee on 
Community Services for consideration.' " 


A representative of the Director of Planning appeared before 
the Committee on this matter and during discussion, it was noted 
that the proposed holding bar would permit a maximum seating capa- 
city for ten persons. 

Following discussion, it was 

RECOMMENDED 

THAT the Director of Planning be advised that Council 
has no objection to the issuance of Development Permit 
Application No. 78939 to Mr. B. Jang for Davie & Howe 
Seafood Ltd. to use a portion of the main floor at 775 
Davie Street as a holding bar area in conjunction with 
the existing restaurant. 


3. Liquor Permit Application - 1170 Hornby Street 

The Committee had before it for consideration a Manager's 
report dated November 10, 1977, in which the Director of Planning 
reported on the application of Mr. T. Faye for Development Permit 
Application No. 78853 at 1170 Hornby Street as follows: 

" The above noted Development Permit Application has been 
filed by Tom Faye to use a portion of the main floor as 
Holding Bar Area in conjunction with the proposed 
restaurant. 

The proposed development is situated on the east side of 
Hornby Street between Davie and Helmcken Streets in a 
predominantly commercial area. 
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Report to Council (1-3) 
Standing Coiranittee of Council on Coiranunity Services 
November 17, 1977 


Clause No. 3 Continued 


" The proposed Holding Bar Development will provide an 
assembly area of approximately two hundred and nine (209) 
square feet in area or 7% of the total area of the 
restaurant, which would provide for a seating capacity of 
approximately 12 persons. 

The Director of Planning approved this application subject 
to the condition that prior to the issuance of the 
Development Permit: 

'this request for a new liquor outlet be first referred to 
City Council through the Standing Committee on Community 
Services . ' " 


A spokesman for the Director of Planning appeared before the 
Committee on this matter and advised of an error in the report. 
He stated that the holding bar development will provide a seating 
capacity for approximately seventeen persons, not twelve as stated 
in the report. 

During discussion, the Committee noted that a recommendation 
to approve the application would be on the understanding that the 
development will have a seating capacity for seventeen persons. 

Following discussion, it was 

RECOMMENDED 

THAT the Director of Planning be advised that Council 
has no objection to the issuance of Development Permit 
Application No. 78853 to Mr. T. Faye to use a portion 
of the main floor at 1170 Hornby Street as a holding 
bar area in conjunction with a proposed restaurant. 


4 . Jericho Hangar No. 5 

Vancouver City Council, at its meeting on October 25, 1977, 
passed the following motion: 

"THAT the Community Services Committee investigate 
obtaining an appropriate user for Hangar #5." 

The Committee had before it for consideration a Manager's 
report dated November 7, 1977 (copy circulated) in which the 
Director of Legal Services reported on the status of the land on 
which Hangar No. 5 is situated. 

It was noted from the report that the two lots upon which the 
building sits are being held by the City but must be used for 
park purposes. 

Since the October 25, 1977, Council meeting, which referred 
Hangar No. 5 to the Committee, the Park Board considered City 
Council's decision and forwarded a letter dated November 9, 1977 
(copy circulated) which advised that the Board's resolution of 
October 11, 1977, still stands and that the Board is ready to 
furnish any information on this matter to the Community Services 
Committee. 


Continued 


Report to Council 

Standing Committee of Council on Comiaunity Services 
November 17, 1977 


(1-4) 


Clause No. 4 Continued 

The Board's October 11, 1977 resolution was that the Board 
did not concur with City Council's recommendation that Hangar 
No. 5 be offered to a users committee and the Board therefore 
requested Council to turn over the property upon which Hangar 
No. 5 is situated to the Board's care, custody and management 
for park purposes as soon as possible. 

Alro before the Commii.tee for consideration was a list of 
suggested terms for any lease of Hangar No. 5 which was proposed 
by Committee Member Alderman Ford. 

Alderman Ford ' s suggestions for the term of any lease were 
as follows: 

"User group mujt be non-profit, non-sectarian society 
with a broadly based membership. 

The Society must be prepared to operate Hangar #5 
as a multi-purpose summer pavilion open to the public 
under reasonable conditions and to conform to the 
Deed requiring use for Park purposes. 

The society must provide evidence of management and 
financial capability to carry out necessary renova- 
tions to satisfy City and Provincial codes and by-laws. 

The initial lease to be for five years with renewal 
clause . 

A society that agrees to the above guidelines shall 
have a period of six months to conform to the require- 
ments . 

Other details of funding and operating to be negotiated." 


Appearing before the Committee on this matter was the Chairman 
of the Park Board, Commissioner I. Bain, along with Park Commis- 
sioners R. G. Fraser and G. Wainborn and Park Board Superintendent 
S. Lefeaux. 

The Chairman opened discussion by stating it was not the Com- 
mittee's intention to hear a number of delegations on the use of 
Hangar No. 5 at this meeting but that it would hear a submission 
from the Park Board. 

Park Commissioner Fraser suggested to the Committee that it 
is a waste of time for Park Board and Council members to quarrel 
over raising a minimum of one-quarter of a million dollars to 
renovate Hangar No. 5 for public use when Board and Council 
officials may be able to acquire Federal funding for a new com- 
munity festival facility at Granville Island. Commissioner Fraser 
indicated that an estimated $20-Million to $30-Million in Federal 
funds may be allocated for developments on Granville Island. 

A member of the Committee replied that a number of community 
groups have indicated they wish to use Hangar No. 5 and that there- 
fore the Committee intends to find a community group or conglomera- 
tion of groups which would utilize the building. 


Continued 
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Clause No. 4 Continued 

Alderman Harcourt suggested that there should at least be 
a trial use of Hangar No. 5 for four or five years to determine 
if it could be a well-used facility before any decision to tear 
the structure down. However, Alderman Brown replied that a joint 
City Council/Park Board Committee has examined Hangar No. 5 and 
had heard submissions from a large niomber of public groups in- 
terested in using Hangar No. 5 and that indications were that none 
of these groups could provide the minimum $302,000.00 which the 
joint Committee concluded was the cost for renovations of the 
building to minimum public use standards. 

It was noted during discussion that the joint Committee had 
recommended to Council that $302,000.00 be expended to renovate 
the hangar but that this recommendation was not voted upon by 
City Council. 

The Committee considered the suggested terms for lease of the 
structure as proposed by Alderman Ford and noted that any society 
that agrees to the guidelines contained in the terms of lease 
will have a period of six months to conform to the requirements, 
including providing evidence of management and financial capability 
to carry out the necessary renovations. 

There was further discussion on whether City Council should 
put up the necessary funds for the renovations, but it was felt 
that the City could wait at least for six months to determine if 
any community user group may be able to acquire the necessary fund- 


Following discussion, it was 
RECOMMENDED 

THAT Council adopt the following terms for the lease 
of Jericho Hangar No. 5: 

a) User group must be non-profit, non-sectarian 
society with a broadly based membership. 

b) The society must be prepared to operate Hangar 

#5 as a multi-purpose summer pavilion open to the 
public under reasonable conditions and to conform 
to the Deed requiring use for Park purposes. 

c) The society must provide evidence of management 
and financial capability to carry out necessary 
renovations to satisfy City and Provincial codes 
and by-laws. 

d) The initial lease to be for five years with 
renewal clause. 

e) A society that agrees to the above guidelines 
shall have a period of six months to conform 
to the requirements . 

f) Other details of funding and operating to be 
negotiated. 


The meeting adjourned at approximately 2:40 P.M. 


ing. 
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CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 


A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, December 6, 1977, in the Council Chamber, 
commencing at 2:00 P.M. 

PRESENT ; Mayor Volrich 

Aldermen Bellamy, Brown Ford, Gerard, 
Gibson, Harcourt, Kennedy, 
Marzari, Puil and Rankin 

CLERK TO THE COUNCIL: D.H. Little 


PRAYER 

The proceedings in the Council Chamber were opened with 
prayer, offered by the Civic Chaplin, the Reverend Ernest 
D. Eldridge, Pastor of St. Matthias Anglican Church, Vancouver. 


ACKNOWLEDGMENT 

The Mayor acknowledged the presence in the Council Chamber, 
of Grade 10 students from the East Side School (Gladstone School) 
under the direction of their teacher. Miss Heather Coulthart. 


'IN CAMERA' MEETING 

The Council was advised there were matters to be considered 
'In Camera' later this day. 


ADOPTION OF MINUTES 

MOVED by Aid, Bellamy 
SECONDED by Aid. Gerard 

THAT the minutes of the following meetings be adopted: 

Special Council (Public Hearing) - November 22, 1977 

Special Council (Court of Revision) - November 24, 1977 
Regular Council (Except 'In Camera') - November 29, 1977. 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Ford 
SECONDED by Aid. Brown 

THAT this Council resolve itself into Committee of the 
Whole, Mayor Volrich in the Chair. 

- CARRIED UNANIMOUSLY 


COMMUNICATIONS OR PETITIONS 

1. Compensation to Owners of 

Designated Heritage Buildings 

The Vancouver Heritage Advisory Committee submitted the 
following letter dated December 2, 1977: 

"At a meeting of the Vancouver Heritage Advisory 
Committee on December 2, 1977, the following motion 
was passed unanimously: 

Cont'd. . . . 
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COMMUNICATIONS OR PETITIONS (Cont'd) 

Compensation to Owners of 

Designated Heritage Buildings (Cont'd) 

RESOLVED 

The Heritage Committee, after careful consideration 
of the new Heritage Conservation Act (Bill 77) ., has 
concluded that the protection afforded to owners of 
properties to be designated under this Act must, in 
conscience, be extended to the owners of the forty-eight 
properties already designated by Council under the 
earlier legislation (Section 564 'A' of the Vancouver 
Charter) . 

We have been advised that the provisions of the new 
Act need not be applied retroactively. It is not our 
wish, however, to take refuge behind the previous 
legislation which we, as a Committee, had considered 
inadequate and unfair. 

The Heritage Committee, therefore, recommends: 

'That Council take the necessary steps to 
formally de-designate all of those lands and 
premises as listed herewith and concurrently 
to proceed to re-designate those same lands 
and premises in accordance with the require- 
ments of the Heritage Conservation Act (Bill 77).' 

The acknowledged purpose of this undertaking shall 
be to confirm the rights and opportunities of the owners 
of these properties on a basis identical to those of 
owners of properties which may be designated now, or in 
the future." 

MOVED by Aid. Harcourt 

THAT a special meeting of Council be arranged with the 
Heritage Advisory Committee and the Minister of Recreation 
and Conservation to discuss the various aspects of designating 
buildings for heritage purposes. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Marzari 

THAT the City Manager prepare a report for Council on 
alternative modes of monetary and non-monetary compensation and 
the processes available to the City in such cases; the report to 
be considered at the proposed special meeting with the Heritage 
Advisory Committee and the Minister of Recreation and Conservation. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Marzari 

THAT the Director of Legal Services be instructed not to 
provide counselling services to the School Board when the 
designation of school properties and like matters is involved. 

- LOST 

(Aid. Bellamy, Gerard, Gibson, Harcourt, Kennedy, 
Puil, Rankin and the Mayor opposed) 
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COMMUNICATIONS OR PETITIONS (Cont'd) 


2. 


Relocation of the Art Gallery 


The Mayor, in a memorandum dated December 6, 1977, 
advised Council as follows: 


'On November 29th, 1977, City Council resolved 


"THAT the study on the relocation of the Art 
Gallery to the old Court House be presented to 

, the Standing Committee on Finance £ Administration 
on December 8th, 1977." 


On December 5th, 1977, accompanied by the City Manager, I 
met with Mr. Rombout, the Director of the Art Gallery, and 
Mr. Bagshaw, President of the Art Gallery Association, to 
discuss the report and its review by Council's Committee. 

They requested that this review be deferred until their 
Board has had an opportunity to consider the report and its 
implications. In the interval, Mr. Rombout and the City 
Manager would jointly explore with the Architect and City Staff 
whether major economies in the renovation of the Court House 
might be possible by modifying some of the requirements of 
the Art Gallery. 

In view of this request from the Art Gallery, I RECOMMEND that 
the review by the Finance g Administration Committee be 
deferred until early in 1978." 


MOVED by Aid. Rankin 

THAT the foregoing recommendation of the Mayor, be approved. 


Council was advised of the following telegram received by 
the Mayor on December 5, 1977, from the Telecommunications 
Workers' Union, on the present labour dispute. 

"Telecommunication Workers Union has suggested to 
B.C. Tel Management that both sides seek the personal 
intervention of Federal Labour Minister John Munroe 
to bring their dispute to a quick settlement. We request 
that you endorse our initiative to get ten thousand 
British Columbians back to work. The disruption to the 
communications, the loss to Provincial and Municipal 
coffers and to business has gone on long enough. Every 
day means one-half million dollar loss." 

MOVED by Aid, Rankin 

THAT this Council urge the B.C. Telephone Company and the 
Telecommunication Workers' Union to seek the personal intervention 
of Federal Labour Minister John Munroe, with a view to settling this 
dispute immediately. 


- CARRIED UNANIMOUSLY 


3. 


Settlement of B.C.Tel Labour Dispute 


- CARRIED 

(Aid. Bellamv and Kennedv opposed) 


Regular Council, December 6, 1977. 

CITY MANAGER'S AND OTHFR REPORTS 


A. IIANAGER'S GENERAL REPORT 
DECEMBER 2, 1911 


Works & Utility Matters 
(December 2, 1977) 


The Council considered this report which contains two 
clauses identified as follows: 
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CI. 1: Sea Wall Guard Rail - False Creek 

CI. 2: Tender - Supply & Delivery of Extra Strength 

Vitrified Clay Sewer Pipe, Fittings & Couplings, 
and PVC Sewer Pipe, Fittings & Couplings 


Sea Wall Guard Rail - False Creek 
(Clause 1) 


MOVED by Aid. Harcourt 

THAT this clause be received for information, and it be 
recorded that Council is not in favour of expending approximately 
$100,000 for a Sea Wall rail or barrier at this time. 

- CARRIED 

(Aid. Marzari, Puil and Rankin opposed) 

MOVED by Aid. Gerard 

THAT the False Creek Development Consultant report back to 
Council on reasonable safety measures for the False Creek 
Sea Wall. 

- CARRIED UNANIMOUSLY 

Clause 2 

MOVED by Aid. Harcourt 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 


Social Service & Health Matters 
(December 2, 1977) 

Roddan Lodge, 124 Dunlevy Avenue 
(Clause 1) 

MOVED by Aid. Gerard 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 


Building & Planning Matters 
(December 2, 19 77) 


The Council considered this report which contains six 
clauses identified as follows: 

CI. 1: Grandview-Woodland N.I. P. Appropriation of Funds 
Consultants for Community Playground Design 

CI. 2: Grandview-Woodland N.I. P. Appropriation of Funds 
Toy Lending Library 

CI. 3: D.P.A. - 3543 Point Grey Road 

CI. 4: D.P.A. - 3139-51 Point Grey Road 

CI. 5: Champlain Heights Enclave 16 

CI. 6: Champlain Heights Enclave 3 


Cont'd 
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CITY MANAGER'S & OTHER REPORTS (Cont'd) 
Building & Planning Matters (Cont'd) 

Clauses 1 & 2 

MOVED by Aid. Puil 

THAT the recommendations of the City Manager, as contained 
in clauses 1 and 2 of this report, be approved. 

- CARRIED UNANIMOUSLY 


Clauses 3 and 4 

MOVED by Aid. Bellamy 

THAT clauses 3 and 4 of this report be received for 
information. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Puil 

THAT the Director of Finance report to the Standing Committee 
on Finance and Administration on the feasibility of taxes paid by 
property owners in the Point Grey Road area being utilized to 
purchase properties in the area for civic use. 

- CARRIED 

(Aid. Ford, Gerard and the Mayor opposed) 


Clauses 5 and 6 . 

MOVED by Aid. Gibson 

THAT the recommendations of the City Manager, as contained 
in clauses 5 and 6 of this report be approved. 

- CARRIED UNANIMOUSLY 


Finance Matters 
(December 2, 1977) 

The Council considered this report which contains four 
clauses identified as follows: 

CI. 1: False Creek Day Care 

Cl. 2: Voters' List and Elections Division, 

City Clerk's Office 
Cl. 3: Revision to Existing Auto Allowance Systems 
Cl. 4: Investment Matters (Various Funds) October, 1977 

False Creek Day Care 
(Clause 1) 


Considerable discussion ensued with respect to this Day Care 
Centre and reference was made to a report being prepared by 
the Director of Social Planning on day care centres generally. 

The Mayor then agreed that the Director of Social Planning 
be requested to include in the forthcoming report the feasibility 
of charging higher day care fees to families who have the means 
to pay. 

MOVED by Aid. Marzari 

THAT the recommendations of the Development Consultant, as 
contained in this clause, be approved and the Director of Social 
Planning report back to Council for further review. 

- CARRIED 


(Aid. Brown, Kennedy, Puil and the Mayor opposed) 


Regular Council, December 6, 1977 
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Presentation of Cheque - 
Restoration of the Orpheum Organ 

At this point in the proceedings the Mayor recognized the 
Theatre Manager, Mr. Ian Dobbin, who in turn introduced Mr. K. 
Hodgson, who was mainly responsible for taking apart and rebuilding 
The Orpheum organ, and Mr. H.L. McDonald, who promoted two organ 
concerts on behalf of the Organ Fund. 

A cheque for $14,183.43<: was presented to the Council. 
The Mayor expressed his appreciation to Mr. Hodgson and Mr. McDonald 
for their efforts and contribution to the restoration of this organ. 


The Council recessed at 3.50 p.m. and, following 
an 'In Camera' meeting in the Mayor's Office^ 
reconvened in the Council Chamber at 5.10 p.m. 


Finance Matters (Cont'd) 

Voters' List and Elections Division 
City Clerk's Office 
(Clause 2) 


MOVED by Aid. Kennedy 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 


Revision to Existing Auto Allowance Systems 
(Clause 3) 


MOVED by Aid. Rankin 

THAT the recommendations contained in this report be approved. 

- (amended) 

MOVED by Aid, Puil 

THAT this matter be referred to the Standing Committee on 
Finance and Administration for further consideration. 

- LOST 

(Aid, Bellamy, Brown, Ford, Gibson, Kennedy, Marzari 
Rankin and the Mayor opposed) 


MOVED by Aid. Brown (in amendment) 

THAT the following words be added to Alderman Rankin's 
motion : 

"after changing recommendation 'c' to read as follows: 

'That the implementation of an $8 0.00 per month 
guaranteed minimum auto allowance be approved 
for a one year period for those positions approved 
by the City Manager for such a guarantee. ' " 

- CARRIED 

(Aid. Gerard and Harcourt opposed) 


The amendment having carried, the motion by Alderman Rankin, 
as amended, was put and CARRIED 

(Aid. Gerard, Harcourt and Puil opposed) 
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Board of Administration, November 13, 1970 . . . (BUILDING - 3) 
Clause 3 continued 

REZONING APPLICATION 

The rezoning of this pocket has now become a matter of some 
urgency. A Development Permit Application has recently been 
received* to permit the erection of a general warehouse on W^j, 
Lot 2, Block 8, D.L.'s 36 & 49. The area should be rezoned to 
an RS-1 District to discourage any further industrial development 
permit applications. Rezoning would reflect the existing land 
uses, and would enable the City-owned properties to be used 
either for the school site which is presently reserved on the 
west portion, or failing this, for single-family dwellings. 

In accordance with the Technical Planning Board discussion of 
this matter on November 6, 1970, the Director of Planning has 
filed, under date of November 9, 1970, an application to rezone 
the area in question from an M-1 District to an RS-1 District. 

PROTECTIVE PURCHASE 

If the general warehouse is built at 5442 Melbourne Street it 
would severely compromise plans to maintain this area in resi- 
dential use. The Technical Planning Board therefore resolved 
on November 6, 1970: 

'That it be recommended to Council that the Supervisor 
of Property and Insurance be instructed to negotiate 
for the purchase of W^s, Lot 2, Block 8, D.L. 36 and 
49. ' 

The property could be resold for single-family use. The lot is 
improved with a house and has a 1970 assessed value of $10,233. 
The owner, Mr. J. Morris, has expressed a willingness to enter 
into negotiations with the City. 

RECOMMENDATIONS 

It is recommended that: 

(a) The application of the Director of Planning to rezone the 
area bounded by Euclid Avenue, Aberdeen Street, Foster 
Avenue and Tyne Street from an M-1 Industrial District to 
an RS-1 One-Family Dwelling District be referred after 
report from the Town Planning Commission to the next 
Public Hearing. 

(b) The Supervisor of Property & Insurance be instructed to 
negotiate for the purchase of WJ5, Lot 2, Block 8, D.L.'s 
36 and 49." 

Your Board RECOMMENDS that the report of the Director of Planning 
be approved. 


♦Development Permit No. 53524, dated September 22, 1970 and issued 
November 10, 1970. Address: 5442 Melbourne Street. 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 
Finance Matters (Cont'd ) 

Investment Matters (Various Funds) 
October, 1977 (Clause 4) 


MOVED by Aid. Rankin 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 


Personnel Matters 
(December 2, 1977) 

Vancouver City Hall Choristers 
Concert Tour. 
(Clause 1) 


MOVED by Aid. Bellamy 

THAT the recommendation of the City Manager, as contained in 
this clause, be approved and, in future, similar requests be 
submitted to the City Manager for approval. 

- CARRIED UNANIMOUSLY 


Property Matters 
(December 2, 1977) 

The Council considered this report which contains five 
clauses identified as follows: 

CI. 1: Demolition - 745 West 7th Avenue 

CI. 2: Rent Review - 1615 Main Street 

CI. 3: Request to Cancel Lease - Commodore Hotel 

88 9 Seymour Street 
CI. 4: Acquisition of 3445 Point Grey Road for Point 

Grey Road Development Scheme 
CI. 5: Sale of City Lands at Robson and Hamilton Streets 


Clauses 1 and 2 

MOVED by Aid. Puil 

THAT Clause 1 be received for information, and the recommendation 
of the City Manager, as contained in Clause 2, be approved. 

- CARRIED UNANIMOUSLY 


Request to Cancel Lease - Commodore 

Hotel - 88 9 Seymour Street 

(Clause 3) 


MOVED by Aid. Puil 

THAT this clause be deferred pending a report from the 
Director of Social Planning on the feasibility of the City 
operating The Commodore Hotel. 

- CARRIED UNANIMOUSLY 


Clause 4 

MOVED by Aid. Ford 

THAT the recommendation of 
in this clause, be approved. 


the City Manager, as contained 

- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 
Property Matters (Cont'd) 

Sale of City Lands at 
Robson and Hamilton Streets 
(Clause 5) 


The City Manager referred to a statement in this clause 
regarding the 7' x 120' widening strip, and advised that the 
City Engineer now takes the position of not purchasing this 
strip. Therefore, it was 

MOVED by Aid. Marzari 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved on the understanding that the 
7' X 120' widening strip referred to in the report, be purchased 
by the City and charged to the Property Endowment Fund. 

- CARRIED UNANIMOUSLY 


B. Sponsors, Phase 2, Area 6, 
False Creek 


The False Creek Development Consultant reviewed this report 
for the information of Council and also answered questions from 
individual members of Council. 

MOVED by Aid. Harcourt, 

THAT the recommendations of the Development Consultant 
contained in the Manager's report dated November 24, 1977, be 
amended and then approved as follows: 

"A. Parcels 1, 2, 3A, 3B and 4 be approved for development 
in 1978, subject to satisfaction by the City Council 
and senior governments regarding marketability and 
financing. 

B. Sponsors for Parcels 1, 2, 3A and 4 be approved as 
described in this report, and subject to the provisions 
set forth in this report . 

C. The False Creek Development Group be authorized to apply 
to the Province for approval of a Personal Care/ 
Intermediate Care Facility for Parcel 3B, and that the 
appointment of the Sponsor be deferred until early 

next year. 

D. The Development Procedure approved by Council on 
October 5, 1976, be amended so that the Sponsors will 
be responsible for tne projects effective immediately, 

and so that each sponsor's architect will be required 

to enter a joint venture agreement to design the 
project with an Executive Architect appointed by the 
False Creek Development Group, in accordance with this 
report. 


cont'd. , . . 
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CITY riANAGER'S AND OTHER REPORTS (cont'd) 

Sponsors, Phase 2, Area 6, 
False Creek (cont'd) 


FURTHER TliAT Council urge the Federal and Provincial 
Governments 

(i) to make Section 44 (deep subsidy) of the National 
Housing Act available, particularly for low income 
f amiliesl " ~~ 

(ii) reconsider restrictions on permitting higher 
income families in co-operatives ; 

(iii) raise the ceiling for non-market housing from 
$47,000 to $56,000 per unit T" 

- CARRIED 

(Aldermen Kennedy and Puil opposed) 
(Underlining denotes amendment) 


STANDING COmiTTEE REPORTS 

I. Report of Standing Committee 
on Finance & Administration, 
November 24, 197 7 


Departmental Review - Social 
Planning Department (Clause 1) 

MOVED by Aid. Brown, 

THAT the recommendations of the Committee contained in 
this Clause be approved after deleting recommendation B(i). 

- CARRIED UNANIMOUSLY 


II. Report of Standing Committee 
on Community Services, 
November 24, 1977 


The Council considered this report which contains six 
clauses identified as follows: 

CI. 1: Gastown Residents Association 

CI. 2: Emergency Services Implementation Committee - 

After Hours Mental Health Services 

CI. 3: Grant Request - Canadian Dolphin Swim Club 

CI. 4: Non-Prof it Income Tax Loan Service 

CI. 5: The 44 Budget 

CI. 6: Jericho Hangar No. 6 - "Ne Chi Zu" Artists Guild 


Clauses 1, 2 and 5 

MOVED by Aid. Rankin, 

THAT the recommendations of 
Clauses 1, 2 and 5 be approved. 


the Committee contained in 

- CARRIED UNANIMOUSLY 


cent ' d. . . . 
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STANDING COmiTTEE REPORTS (cont'd) 

Report of Standing Committee 
on Community Services, 
November 24, 1977 (cont'd) 

Grant Request - Canadian 
Dolphin Swim Club (Clause 3) 

MOVED by Aid. Rankin, 

THAT the recommendation of the Committee contained in this 
Clause be amended and then approved as follows: 

"THAT City Council approve a grant of $4,500.00 in lieu 
of rental of 150 hours of pool time in Park Board 
facilities for use by the Canadian Dolphin Swim Club, 
to cover the period September 1, 1977, to August 31, 
1978. " 

- CARRIED BY THE 
REQUIRED MAJORITY 

(Alderman Kennedy and the Mayor opposed) 
(Underlining denotes amendment) 

Non-Profit Income Tax 
Loan Service (Clause 4) 

MOVED by Aid. Rankin, 

THAT the recommendations of the Committee contained in 
this Clause be approved. 

- CARRIED 

(Aldermen Gerard, Kennedy, Puil and the Mayor opposed) 

Jericho Hangar No. 6 - "Ne Chi 
Zu" Artists Guild (Clause 6) 

MOVED by Aid. Kennedy, 

THAT the Director of Social Planning be instructed to place 
a number one priority on an application for funding to the 
Community Recreation Fund towards renovation of Hangar No. 6. 

- LOST 

(Aldermen Bellamy, Brown, Ford, Gerard, Gibson, 
Harcourt, Puil, Rankin and the Mayor opposed) 

MOVED by Aid. Rankin, 

THAT the Park Board be requested to continue discussions 
with the Ne Chi Zu Artists Guild on detailed costs of renovating 
Hangar No. 6 to City standards and on possible sources of 
funding for such renovations. 

(Referred) 

MOVED by Aid. Puil, 

THAT the City grant an undertaking to the Ne Chi Zu Artists 
Guild to lease Hangar No. 6 to the Guild for a period of two 
years with an option to renew for a further three years 
subject to the Ne Chi Zu Artists Guild renovating Hangar No. 6 
to City standards within the initial two year period. 

(Referred) 

MOVED by Aid. Brown, 

THAT this matter be referred to the Park Board for consideration 
and decision. 

- CARRIED 

(Aldermen Harcourt, Marzari, Puil and Rankin opposed) 
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STANDING COmiTTEE REPORTS (cont'd) 

III. Report of Standing Committee 
on Planning and Development, 
November 24, 1977 


The Council considered this report which contains four 
clauses identified as follows: 


Cl. 1: Status of Rezoning Applications 

Cl. 2: Increase in Residential Accommodation - 
1350 Burrard Street 

Cl. 3: Housing Corporation of B.C. Lands at 4th Avenue 
and Discovery (to be Exchanged for City-owned 
Lands at Penticton and Grandview Highway) 

Cl. 4: Rezoning for the Kiwassa N.I. P. Area 


Clauses 1 and 2 


MOVED by Aid. Harcourt, 

THAT the recommendations of the Committee contained in 
Clauses 1 and 2 be approved. 

- CARRIED UNANIMOUSLY 


Housing Corporation of B.C. Lands at 
4th Avenue & Discovery (to be Exchanged 
for City-owned Lands at Penticton and 
Grandview Highway) (Clause 3) 

MOVED by Aid. Harcourt, 

THAT recommendation A of the Committee be approved after 
adding "as well as the comments contained in the letter dated 
November 15, 1977, from Mr. Kenneth P. Caple". 


- CARRIED UNANIMOUSLY 


MOVED by Aid. Harcourt, 

THAT recommendation B of the Committee contained in this 
Clause be approved. 

- CARRIED UNANIMOUSLY 

Rezoning for the Kiwassa N.I. P. 
Area (Clause 4) 

In considering this Clause, Council noted that in the 
recommendation of the Committee, the word "Committee" should 
be struck and "Department" substituted therefore. 

Council also noted a memorandum dated December 5, 1977, 
from the City Manager in which he recommended: 

"THAT the following recommendations of the Director of 
Planning, deferred by the Standing Committee on 
November 24th, be approved in order that the public 
hearing process is not unduly delayed: 

'THAT the Director of Planning be instructed to apply 
to rezone the Kiwassa area properties (outlined in 
Appendix II of the City Manager's report dated 
November 10, 1977) to RT-3 District Schedule, and 
that the application be referred to a public hearing; 

FURTHER THAT the Director of Planning arrange a 
public information meeting prior to the public 
hearing to discuss this proposed rezoning.'" 

(Appendix II referred to is on 
file in the City Clerk's Office) 

MOVED by Aid. Harcourt, 

THAT the foregoing recommendation of the City Manager be 
approved. 

- CARRIED 

(Aldermen Brown and Puil opposed) 
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IV. Part Report of Standing 

Committee on Transportation, 
November 24, 1977, 


Pedestrian Crossing Conditions: 
Burrard Street at 14th Avenue 
(Clause 1) 


MOVED by Aid. Kennedy, 

THAT the recommendation of the Committee contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 


V. Part Report of Standing 

Committee on Transportation, 
December 1, 19 77 


Taxi Fare Increase 
(Clause 1) 


When considering this matter. Council noted a memorandum 
dated December 6, 19 77, from the Supervisor of Research, Budgets 
& Research Division, Finance Department, setting out a comparative 
review of taxi rates for major cities in Canada. 

Mr. Dawson, representing the Vancouver Taxi-Cab Owners' 
Association, advised Council that the average transfer cost of 
a cab is $42,000. 

MOVED by Aid. Kennedy, 

THAT the recommendations of the Committee contained in 
this Clause be approved. 

- CARRIED 

(Aldermen Ford, Gibson, Marzari and Puil opposed) 

MOVED by Aid. Ford, 

THAT Council request the representatives of the taxi cab 
industry in the City to meet with the Council Committee on 

the Disabled to discuss special concessions which the. taxi 

cab industry could offer for the disabled. 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Kennedy, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Kennedy, 
SECONDED by Aid. Harcourt, 

THAT the report of the Committee of the Whole be adopted. 


- CARRIED UNANIMOUSLY 
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BY-LAWS 

1. BY-LAW TO AMEND BY-LAW NO. 4 310, 
BEING THE SIGN BY-LAW 


MOVED by Aid. Gibson, 
SECONDED by Aid. Bellamy, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Gibson, 
SECONDED by Aid. Bellamy, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


2. BY-LAW TO AMEND BY-LAW NO. 3575, 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW (Kitsilano Conversion Areas) 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Kennedy, 

THAT the By-law be introduced and read a first time. 

- CARRIED 
(Alderman Bellamy opposed) 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments , it was 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Kennedy, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED 
(Alderman Bellamy opposed) 

(Aldermen Gerard and Gibson were excused from voting 
on this By-law) 


3. BY-LAW TO AMEND BY-LAW NO. 3575, 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW (RT-2A District Schedule 
Kitsilano Point & Conversion Areas) 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Kennedy, 

THAT the By-law be introduced and read a first time. 

- CARRIED 
(Alderman Bellamy opposed) 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

cont 'd. . . . 
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BY-LAWS (cont'd) 

BY-LAW TO AI4END BY-LAW NO. 3 575, BEING 
THE ZONING AND DEVELOPMENT BY-LAW (RT-2A 
District Schedule, Kitsilano Point and 
Conversion Areas) (cont'd) 


MOVED by Aid. Harcourt, 
SECONDED by Aid. Kennedy, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED 
(Alderman Bellamy opposed) 

(Aldermen Gerard and Gibson were excused from voting 
on this By-law) 


4. BY-LAW TO AMEND BY-LAW NO. 4299, 
BEING THE VEHICLES FOR HIRE 
BY-LAW (Taxi Fare Increase) 

MOVED by Aid. Kennedy, 
SECONDED by Aid. Rankin, 

THAT the By-law be introduced and read a first time. 

- CARRIED 

(Aldermen Ford, Marzari and Puil opposed) 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Kennedy, 
SECONDED by Aid. Rankin, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED 

(Aldermen Ford, Marzari and Puil opposed) 


MOTIONS 


A. Allocation of Land for Lane Purposes 
(S 20' of Lot 1, Block 22 of Blocks 
10-13 and 22-25, D.L.'s 391 and 392, 
Plan 1604J 


MOVED by Aid. Bellamy, 
SECONDED by Aid. Gerard, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for lane purposes, the following described lands: 

South 20 feet of Lot 1, Block 22 of Blocks 10 to 13 
and 22 to 25, District Lots 391 and 392, Plan 1604; 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes, and declared to form and constitute portions of 
lane. 

- CARRIED UNANIMOUSLY 
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1. 2nd Avenue and Wallace 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Kennedy, 

THAT WHEREAS the site at 2nd and Wallace has created deep 
concern and outrage from citizens living in the area; 

AND WHEREAS the major developer of one of the proposals 
for this site has withdrawn his plans; 

THEREFORE BE IT RESOLVED THAT before any new proposal is 
considered for the remaining land on this same site, the 
citizens of the area be given every opportunity to full and 
early participation in the planning process of any development 
that may be considered for this site. 

(Referred) 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Bellamy, 

THAT the above motion be referred to the Standing Committee 
on Planning and Development for consideration. 

- CARRIED UNANIMOUSLY 

2. Rezoning of School and Park 
Sites to be known as Public Use 

MOVED by Aid. Rankin, 
SECONDED by Aid. Marzari, 

THAT Council direct the Director of Legal Services and the 
Director of Planning to submit a report to Council on the legal 
and planning implications of rezoning all school and park sites 
etc., to a land use designation to be known as public use. 

(Amended) 

Alderman Rankin requested and received permission to amend 
his motion to read as follows: 

"THAT Council direct the Director of Legal Services and the 
Director of Planning to submit a report to Council on the 
legal and planning implications of rezoning all school and 
park sites, and other appropriate properties , to a land 
use designation to be known as public use." 

The motion as amended was put and CARRIED UNANIMOUSLY. 

(Underlining denotes amendment) 


ENQUIRIES AND OTHER MATTERS 

Alderman Ford - 
Special Christmas Bonus 
for Disabled Persons 


MOVED by Aid. Ford, 
SECONDED by Aid. Marzari, 

THAT Council write to the Minister of Human Resources 
informing him of the difficulty being experienced by disabled 
persons in meeting everyday costs of living in the light of the 
current inflationary economy and requesting the Minister grant a 
special Christmas Bonus allowance in the amount of $25.00 to all 
disabled persons in receipt of G.A.I.N. for Handicapped. 

- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 7:20 p.m. 


The foregoing are Minutes of the Regular Council Meeting 
of December G, 19 77, adopted on DecejflBer 13, 19 77. 
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Board of Administration, November 13, 1970 .... (BUILDING - 4) 

4. Rezoning: Northwest Corner Victoria Drive 
& Kent Avenue (8485 Victoria Drive ) 


The Director of Planning reports as follows: 

"An application has been received from Mr. H. Hoff , 8485 Victoria 
Drive, requesting an amendment to the Zoning and Development By- 
law whereby Lot 7 of 4 , Block J. D.L. 328 being the northwest 
corner of Victoria Drive & Kent Avenue would be rezoned from an 
RS-1 One Family Dwelling District to an M-1 Industrial District. 

The applicant states the purpose of his application is for 
'automotive repair - Volkswagen specialists. These premises 
have been used for this purpose for the past three years.' 

The subject lot has a frontage of 33.38' and a depth of 81' and 
is developed with a single-family home and attached carport. 
Enclosed with the application for rezoning is a copy of a letter 
addressed to His Worship the Mayor and Aldermen which states: 

'The proximity of my property to the existing industrial 
area along with the fact that I have operated an auto 
repair business here for the past three years, in my 
estimation, suggests that you give serious consideration 
to allowing me to continue to earn a living on these 
premises. I might add that since my immigration to Canada 
in 1963, I have been completely self supporting.' 

Since approximately 1954, it has been the proposal by the City 
to ultimately zone all the lands on the south side of Marine 
Drive from Hudson Street to Boundary Road as an industrial 
district with a 40' landscaped strip requirement adjacent to 
Marine Drive. Much of the said lands are now zoned industrial 
with the landscaped setback being applicable. 

Also, certain properties within the area are zoned CD-I upon 
consolidation of the lots into suitable industrial sites and it 
is proposed to rezone these properties to industrial. 

The area bounded by Argyle, Marine Drive, Duff and Kent, which 
is currently zoned RS-1 One Family and which includes the sx±»ject 
property, is well developed with single-family dwellings, some 
recently constructed, and it is envisaged this area would not 
be rezoned to industrial for many years. Therefore, the rezoning 
of one small lot to an M-1 Industrial District would create an 
isolated industrial lot within and adjacent to the single-family 
areas, and furthermore it is noted on site development there is 
very little space available to permit a proper industrial 
development. 

The Technical Planning Board, on October 23, 19 70, recommended 
the application be not approved. 

The Town Planning Commission, on November 6, 19 70, endorsed the 
recommendation of the Technical Planning Board." 

Your Board RECOMMENDS that the application be refused in accordance 
with the recommendations of the Technical Planning Board and the 
Town Planning Commission. 

DELEGATION REQUEST: Mr. H. Hoff 


****** 
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MANAC JR'S REPORT, DECEMBER 2, 1977 (WORKS: Al - 1) 


WORKS AND UTILITY MATTERS 


INFORMATION 


1 . Sea Wall Guard Rail - False Creek 

The City Ihgineer reports as follows: 

"On January 12, 1977j Council requested that the City Ehgineer, after 
discussion vd.th the False Creek Project Manager, report on the potential hazard 
to children at the Sea Wall due to the lack of a guard rail. 

Design Selection and Construction 

The False Creek Seawalls were designed by the False Creek Design Team 
in the summer and fall of 1973 and construction began the following winter as 
a Winter Capital Works program. The Sea Wall construction was a very successful 
Winter Works Project funded by the Federal Government and the City and built by 
the Engineering Department. 

The designers had input from a wide variety of viewpoints, both 
technical and non-technical and the final design reflects the extensive studies 
and discussions. The design was finalized before a decision was reached 
regarding the use of the adjacent land, which was to be either all Park or a 
combination of Park and Housing. While the extent of the park was not known 
then, it was felt certain that the area along the water edge would be park-like 
and Council's instructions were to proceed with the Sea Wall. At that time, 
there was considerable discussion concerning the water quality in False Creek, 
and when it was concluded that the water woiild not be suitable for primary 
use (swimming), the wall was designed so that there was not an easy access 
right into the water. Beaches were specifically not allowed. The Sea Wall 
was intentionally very much like the Stanley Park Sea Wall. 

Council Approval 

On October 30, 1973» Vancouver City Council approved the seawall 
design and recommendation niMiber 2 gave specific approval to the rock slopes 
and vertical wall-faces which are on the existing Sea Wall. The cross-sections 
which Council approved did not include guard rails. 

Residential Land 


When it was decided that much of Area 6 would be residential, there 
was not a great deal of concern regarding safety along the Sea Wall. Various 
City Departments expressed satisfaction with the residential land use, and it 
was felt that children in this area would become educated as to the dangers of 
the water edge. In any event, it was conceded that it is virtually impossible 
to make the sea wall absolutely safe and that extra parental supervision and 
guidance will be required. The Sea Wall edge like the narrow 
streets, is part of this innovative development. 

Cost 


The oost of a hand rail or barrier along the Sea Wall is, of course, 
very dependent on design but a fence or guard rail along the entire Sea Wall 
length appropriate to the architecture of False Creek is estimated to cost 
approximately $100,000.00. This money is not available within the present False 
Creek Front Bid Budgets. 

Safety 

Whether or not the Sea Wall is safe for children is, of course, a 
matter of judgement and it is impossible to make it absolutely safe given the 
City policy of providing public access to the water all along False Creek. 
The construction of a railing or wall coxild, in fact, make the water edge 
even more attractive for children and, therefore, more dangerous. 


cont ' d 
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MANAGER'S REPORT, DECEMBER 2, 1977 (WORKS: Al - 2) 

Clause No. 1 continued : 


The Sea Wall adjacent to the school could be provided with barriers 
but the School Board has suggested it will provide barriers within the park 
(berras and bushes, etc.) to delineate the active school area. 

The issue of safety, fences, etc., has been discussed with the 
residents of Area 6 at their Council meetings by the Development Consultant. 
The consensus of these groups seems to be that fences and guard rails woiild 
not be appropriate. Each association comments that parental education of 
children is essential and will so advise their members. There have been a 
number of different suggestions made ranging from emergency phones, liferings, 
safety poles, signs, emergency ladders, etc. While these are all worthwhile 
and desirable alternatives, there is a cost and no evidence has been produced 
that a hazardous situation exists or that these alternatives will solve the 
problem. The Development Consultant states that they will work with the 
Residents Interim Council to ensure that water safety programs are available 
and that some sort of parental watch program is enco\iraged. 

CONCLUSION 

The Engineering Department can put up guard rails or these other 
alternatives if they are felt necessary and if funds are provided. No matter 
what action is taken, the safety of children at the water's edge in False 
Creek will alws^rs be a problem as long as family housing is located nearby." 

The City Manager submits the matter to Council for INFORMATION. 


RE COMMENDAT I ON 

2. Tender No. 57-77-1 - Supply & Delivery of Extra Strength 
Vitrified Clay Sewer Pipe, Fittings & Couplings, and PVC 
Sewer Pipe, Fittings & Couplings 


Tenders for the above were opened by the City Clerk on October 3, 1977 and referred 
to the City Engineer and Purchasing Agent for report. The officials concerned 
report as follows: 

"The working copy of the tabulation is on file in the Purchasing Agent's Office. 

The 1% Provincial Sales Tax is in addition to the prices shown in this report 
and the tabulation. Funds for all purchases are provided in the Sewers Capital 
Budget. 

SECTION 'A' - EXTRA STRENGTH VITRIFIED CLAY PIPE. FITTINGS AND COUPLINGS 

This section is comprised of 76 items. An acceptable bid was not offered on two 
low volume items, therefore the total number of items to be considered has been 
reduced to 74. 

We recommend acceptance of the low bids and lowest bid meeting 
specifications from Flex-Lox Industries Ltd. for 69 items - Fred 
Surridge Ltd. for 3 items - and Provinces-West Equipment for 2 items. 

It is pointed out that Atlas Asbestos Co. Ltd. submitted the low bid on 16 items. 
However, they do not meet specifications because they offered asbestos-cement 
pipe in lieu of vitrified clay pipe. Provinces-West submitted the low bid on 4 
items. However, they do not meet specifications on 2 of the 4 items because 
they offered neoprene in lieu of polyethylene bushings. 


cont ' d 
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SECTION 'B' - PVC SEWER PIPE. FITTINGS AND COUPLINGS 
Westburne Industrial Enterprises was the low bidder on all items. 

The city Engineer and Purchasing Agent recommend acceptance of 
the low bids and lowest bids meeting specifications for the 
supply and delivery of extra strength vitrified clay pipe, fit- 
tings and couplings, and PVC sewer pipe, fittings and couplings, 
as follows:- 

A. EXTRA STRENGTH VITRIFIED CLAY PIPE. FITTINGS AND COUPLINGS 

Flex-Lox Industries Ltd . - Items 1-5 incl., 7-28 incl., 30-70 incl., and 
Item 73 - for an estimated price of $319,406.41. 

Fred Surridge Ltd. - Items 71. 72. 74. for an estimated price of $6380.55. 
Provinces-West Equipment Ltd. - Items 75 & 76 for an estimated price of $2511.14. 

B. PVC SEWER PIPE. FITTINGS AND COUPLINGS 

Westburne Industrial Enterprises - Items 1-25 incl. for an estimated price of 
$67,303.51. " 

The city Manager RECOMMENDS approval of the recommendation of the 
Purchasing Agent and the city Engineer, subject to a contract satis- 
factory to the Director of Legal Services. 


(WORKS : Al - 3 ) 
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SOCIAL SERVICE AND HEALTH MATTERS 


RECOMMENDATION 

1 . Roddan Lodge, 124 Dunlevy Avenue 

The Director of Finance reports as follows: 

"Roddan Lodge is a public housing develqpment in the Downtown Eastside 
funded by senior governments and managed by the Properties Division 
of the City's Finance Department. It opened on November 1st, 1977. 
It provides housing for 172 residents, men and wcmen. At this time 
92 persons have moved into the building. 

Whereas bedding, sheets, blankets and pillows were provided at 
Qppenheimer and Antoinette Lodges (similar public housing developments) 
public funds are no longer allocated for these household items. Seme 
people moving into Roddan Lodge do not have their cwn bedding and 
there is no budget provided by the senior governments to purchase it. 
As a result. First United Church and St. James Social Service have 
undertaken to simply blankets. This did not cover the initial need 
and the City was required on an emergency basis to purchase beddi ng 
sv^plies at a cost of $600.00. 

BEOCMMENDATICN 

The Director of Finance RBOOMMENDS that 

City Council confirm the e:q5enditure of funds in the amount of $600.00 
to purchase bedding s\5>plies for loan to new tenants at Roddan Lodge, 
and that this amount be provided frcm Contingency Reserve." 


The City Manager RBOOtWENDS approval of the above reocninendation of the Director 
of Finance. 


FOR COUNCIL ACTION SEE PAGE(S)i?..H 
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BUILDING & PLANNING MATTERS 


RECOMMENDATION : 

1. Grandview-Woodland N.I. P. Appropriation of Funds: 
Consultants for Community Playground Design 

The Director of Planning reports as follows: 

"On July 12, 1977 Council approved the Grandview-Woodland N.I. P. Concept 
Plan which included an allocation of $1,035,000.00 for improvements to 
elementary schools in the area. The Concept Plan specified that playgrounds 
for school and community use are to be developed at three elementary schools: 
Sir William Macdonald, Lord Nelson, and Laura Secord. The total N.I. P. 
allocation for the three playgrounds is $90,000.00, which could be supple- 
mented by a contribution from the Vancouver School Board of $2,000.00 for 
each playground (if construction work is not carried out by School Board 
staff) or $7,500.00 for each playground (if construction work is carried 
out by School Board staff and the School Board elects to contribute the 
20 per cent of total project costs comprising their "overheads"). Thus, 
the total amount available for the three playgrounds will be $96,000.00 
to $112,500.00. The purpose of this report is to initiate the design 
process for these playgrounds by releasing funds for design consultants. 

The School Playground Committees at the three elementary schools have held 
preliminary meetings to initiate planning for their respective playgrounds, 
and have determined that the assistance of consultants to co-ordinate the 
design process at each school would be desirable. The consultant at each 
school would be responsible for meeting with school staff, students, parents 
and neighbouring residents to develop a design concept which is acceptable 
to the Vancouver School Board, and then preparing detailed working drawings. 
The Committees have interviewed consultants who have expressed interest in 
this task, and chosen firms which they believe can most capably perform the 
work; the Vancouver School Board has agreed with their selections. 

The normal cost of consulting services of this type is a maximum of ten 
per cent of total project costs. Hence, an appropriation of $11,250.00 
will be sufficient to cover the maximum cost of the design work for these 
playgrounds. C.M.H.C. has been advised of this proposal and concurs with 
the following recommendation. 

The Director of Planning RECOMMENDS that Council approve the expenditure of 
up to $11 ,250.00 from the Grandview-Woodland N.I. P. Budqet Account 898/9404 
for the design of community playgrounds at Sir William MacDonald, Lord Nelson 
and Laura Secord Schools, costs to be shared as follows: 

C.M.H.C. $5,625.00 
Province of B.C. $2,812.50 
City of Vancouver $2,812.50." 

The City Manager RECOMMENDS that the recommendation of the Director 
of Planning be approved. 


2. Grandview-Woodland N.I.P. Appropriation 
of Funds: Toy Lending Library 


The Director of Planning reports as follows: 

"On July 12, 1977 Council approved the Grandview-Woodland N.I.P. Concept 
Plan which included an allocation of $90,500.00 for improvements to Social 
Services in the area. The Concept Plan identified the provision of equip- 
ment for child care centres in the area as a priority in this category of 
N.I.P. expenditures. 

Early in 1977 the Britannia Library established a Toy Lending Library for 
group day care centres in the Grandview-Woodland area. Funds were provided 
by the Britannia Community Services Centre Society, the R.E.A.C.H. (Research 
Educational Attack on Community Health) Centre Association, and the United 
Way, for the purchase of a core collection of toys. The toy library is 
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presently housed in the basement of the Britannia Library; staff of area 
day care centres visit the library once weekly to borrow and return toys 
and exchange information about the educational use of play equipment 
Library staff are responsible for checking the equipment in and out; 
R.E.A.C.H. provides counselling for day care staff in the use of the toys 
and carry out repair work as required. 

R.E.A.C.H. and the Britannia Library have proposed that approximately 
$3,000.00 of Grandview-Woodland N.I.P. funds be allocated to enhance the 
resources of the Toy Lending Library; an itemized list of required equipment 
is attached. This equipment would be kept at the Britannia Library (smaller 
items) and the R.E.A.C.H. Centre (larger items) and would be available to 
all licensed group day cares and family day cares in the Grandview-Woodland 
area. The N.I.P. Committee considered this proposal during the planning stage 
of the progranr, provided the required funds in the Social Services category 
of the Concept Plan, and are now recommending that the requested funds be 
allocated. The Grandview-Woodland Planning staff and the Central Mortgage 
and Housing Corporation concur with this recommendation. 

The Director of Planning RECOMMENDS that Council approve the expenditure 
of $2,933.26 from the implementation stage of the Grandview-Woodland N.I.P. 
(Social Services) for the purchase of equipment for the Bri tannia/R. E.A. C.H. 
Toy Lending Library, costs to be shared as follows: 

C.M.H.C. $1,466.63 
Province of B.C. $ 733.31 
City of Vancouver $ 733.32" 

The City ."lanaqer KECOMfCNDS that the roccmir.eniation o"' the Director 
ol r lanning be approved . 


INFORMATION : 

3. 3543 Point Grey Road 

Development Permit Application No. 78970 

The Director of Planning reports as follows: 

'Development Permit Application No. 78970 has been filed by Mr. Ross 
Richardson, for Mrs. M. Dallas, to relocate, alter and add to the 
■fesiisting one family dwelling in this RS-2 District. 

Resolution of City Council, dated May 24, 1977 stated that all Develop- 
ment Permit Applications in the designated priority areas of the north 
side of Point Grey Road are to be brought to the attention of Council. 

The drawings submitted with the application indicate that the existing 
dwelling will be relocated approximately 24 '0" to the rear (north) 
and will be extended to the established building line along the north 
side of Point Grey Road, The dwelling is a two storey building having 
a height of 29.5' and would meet the setback requirements of the RS-2 
District Schedule and would be clear of the established building line. 

The proposed development would be an outright use and would comply with 
all the regulations of the Zoning and Development By-law, with the 
exception of the existing carport located in the required front yard. 

This Development Permit Application is being referred to Council for 
information in accordance with Council's resolution of May 24, 1977 
and to advise Council that the Director of Planning is prepared to 
approve the Development Permit Application in accordance with the 
submitted application, such plans and information forming a part thereof, 
thereby permitting the relocation of the existing one family dwelling 
on this Fite, the construction of a 252 sq. ft. addition on the north 
side of ti e dwelling, in line with and not projecting beyond the estab- 
lished buil ling line on the north side of Point Grey Road, and altera- 
tions to raise the existing roof line to provide a 9 '6" high ceiling 
over a port: m (341 sq. ft. area) of the existing second storey, subject 
to the following conditions: 
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A. Prior to the issuanct- of thf Devo I oprnt-nt Permit: 

(a) Revised drawings are to be submitted or the submitted drawings 
revised to the satisfaction of the Director of Planning, 
clearly indicating: 

(i) the relocation of the existing carport to provide the 

required 24' setback from the south (front) property line; 

(ii) the proposed west elevation of the building; 

(iii) no portion of the exterior finish (architectural features, 
trim, etc.) will project into the required sideyard or 
beyond the established building line to the north. 

B. The existing carport is to be relocated in accordance with the 
approved drawings within thirty (30) days of the date of 
occupancy of the addition. 

C. The open area, under the first storey, at the north end of the 
building is not to be enclosed at any time. ' 

The City Manager submits the foregoing report of the Director of Planning 
for the INFORMATION of City Council. 


4. 3139-51 Point Grey Road 

Development Permit Application No. 79076 


The Director of Planning reports as follows: 

"Development Permit Application No. 79076 has been filed by 
Mr. M. MacDonald to construct a 15 '0" x 22 '0" x 12 '0" high 
accessory carport in the front yard of the existing one 
family dwelling. The proposed carport will be clear of the 
required 24' front yard and will be located 72*0" from the 
south property line . 

The site is located on the north side of Point Grey Road 
between Balaclava and Trutch Streets. Visual contact of 
the proposed carport will be greatly restricted due to the 
configuration of the land and the existing 4'0" high cedar 
fence along the south property line. All buildings on the 
site will now maintain a site coverage of 28% (permitted 
being 45% maximum) . 

Six (6) neighbouring property owners were notified of this 
application and no objections were received. 

Resolution of City Council dated May 24, 1977 stated that 
all Development Permit Applications in the designated 
priority areas (between Alma Street and Balsam Street) of 
the north side of Point Grey Road are to be brought to the 
attention of Council. 

The Director of Planning has considered this Development 
Permit Application No. 790 76 and is prepared to approve the 
construction of the 15'0" x 22'0" x 12'0" high accessory 
carport, but before giving final consideration, is reporting 
the matter to City Council in accordance with Council's 
resolution of May 24, 1977. " 

The City Manager subinits the foregoing report of the Director of 
Planning for the information of City Council. 
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RECOMMENDATION ; 

5 . Champlain Heights Enclave 16 
The Project Manager reports cis follows: 
" Part I 

City staff are in the final stages of preparing a ground lease 
and itodel strata lot lease with Ccrmunity Builders for Enclave 16. 
The leases are very ccnplex however, all issues have been 
resolved with one exception - this exception relates to the 
continiiing cfcligation of the developer with respect to the 
project. 

Initially the City proposed that the developer be tied to the 
pixjject for the full tern (99 years) and that in the eveait that 
others defaulted he be responsible for such things as repairs 
and maintenance. 

Uiis continuing obligation was not specifically dealt with in 
the terms and conditions of the lease provided with the tender 
packages. When the solicitors for Ccntnunity Builders reviewed 
the draft lease they found this particular obligation unacceptable. 

The matter has been discussed with the City Manager, Director of 
Finance and the Project Manager and it was agreed the lease should 
be amended to reflect a less onerous position and one iiore closely 
aligned with the normal obligations a developer would assume in 
building on a 'fee simple' basis. 

Solicitors for Cannunity Builders have suggested that their c±)ligation 
be as follows: 

1. That all vinits will be enrolled in the "New Hate Warranty 
Program of British Colimbia" . Hhis program will provide the 
purchasers with protection against all defects in the 
oonstruction of those housing lanits in accordance with the 
terms of the program for a period of one year and protection 
against major structural defects for a period of five years up 
to a liability of $20,000.00 per unit. 

2. With respect to the Strata Lot Lease they request that Cotmunity 
Builders be fully released fron all of its (±)ligations under 
that Lease with respect to each Stata Lot on the date v^ch is 
the later of: 

a) the date the leasehold interest in that Strata Lot is 
assigned to the first purchaser thereof, or 

b) the date occurring one year after the si±)stantial 
oonpletion of the "Building" as defined in the Strata 
Lot lease. 

Part II 

This proposal fron the solicitors for the developer also requests 
that the Strata Lot Lease permit Cannunity Builders to offer the 
lots for sale to the public as soon as a prospectus has been 
duly approved by the S\:iperintendent of Insurance under the provisions 
of the Real Estate Act. 

The lease will provide that Cannunity Builders may not close such 
sales by assigning its leasehold interest in the Strata Lot until 
after the City of Vancouver has issued an occupancy permit with 
respect to the Strata Lot that has been sold. 

The Strata Lot Lease as drafted provides that Conraunity Builders 
cannot assign its leasehold interest in any of the Strata lots 
until all of the Strata lots to be constructed on the first part 
have been substantially corpleted. Because of the nature of the 
project, sane parts of it will be fully carpleted before other 
parts have been s\±)stantially catpleted. It has been requested 
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therefore that oonveyanoes of the Strata lots be permitted to take 
place with respect to fully ccctpleted units after the Strata Plan 
has been filed but before every Strata lot has reached the point 
of substantial oorrpletion. 

In the opinion of the Project Manager,, the changes requested are 
reasonable and yet still afford the City an adequate level 
of protection. 

This report has been discussed vd.th the City Manager, Director of 
Finance and the Assistant Director of Legal Services, Mr. Ccwley. 

In view of the foregoing, the Project Manager reccmends: 

A. That Council require all units built on Enclave 16 
to be enrolled in the "New Hane Warranty Program", 

B. Hiat Council agree to release Ccramunity Builders frcm 
all obligations under the Strata lot lease with respect 
to each Strata lot on the date vdiich is the later of; 

(i) the date the leasehold interest in that Strata lot 
is assigned to the first purchaser thereof, or 

(ii) the date occurring one year after the substantial 
carpletion of the "Building" as defined in the 
Strata Lot Lease. 

It is noted that this release applies only to Canrunity 
Builders and not subsequent assignees of Strata Lots 
in this developnent. 

C. That the Strata lot lease be amended to permit a 
marketing program to proceed in accoixi with the 
conditions outlined in Part II of this report." 

The City Manager RBOCMIENDS that the reaamendations of the Project 
Manager be aj^sroved. 

6 . Champlain Heights Enclave 3 
Ihe Project Manager reports as follows: 

"August 9th 1977 Council approved the offer to lease Enclave 3 
svimitted by United Properties Ltd. Uie offer was made subject 
to the usual City requirementis, one of vdiich involved the 
developer entering into a lease with the City within 120 days 
fron the date of Council acceptance of the offer. This time 
requirement eocpires Deoenber 7th and the lease is not yet 
corplete. The purpose of this report is to request an exteMion 
and to alter seme of the conditions of the lease. 

October 25th 1977 United Properties requested pennission to sub- 
divide the site intx> two roughly equal parcels. Hie purpose of 
this subdivision is to siitplify funding of the project. 

In ^3proving 1:he canc^>t of svisdivision. two leases will be 
required and the original payment schedule will have to be 
altered. Hhe revised payment schedule is attached as ^^spendix I. 

October 25th 1977 and again Novectoer 1st 1977 United Properties 
reques1:ed pennission to enter into a joint venture with Bancorp 
Properties Ltd. These two carpanies have just ccnpleted a 
successful joint venture in Richnond and it is the opinion of 
the Project Manager t:hat such a joint venture would lend f inancicd 
strengt:h to the development in Chanplain Heights. 

Because of the work required to ccnplete the lease docunents, 

a 70 day ext:ension is requested. The deadline for entering 

into the leases will therefore be on or before February 14th 1978. 
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Hiis report has been reviewed by the Finance DQ>artinent and the 
Law Department. 

In view of the foregoiiig, the Project Manager reooranends: 

A. That Council approve joining Bancorp Properties Ltd., 
#2000 700 Vfest Georgia, Vancouver, B.C. to the lease 
together with United Properties Ltd. 

B. ihat Council approve the revised payment schedule and 
the revised tents and conditions of the lease as outlined 
in i^jpendix I. 

C. TJiat Council grant authority to subdivide Enclave 3 (Lot 10, 
Parcel A, District Lot 335, Grocp 1, New Westminster District 
Plan 14593) into two roughly equal halves. 

D. TJiat Council grant a further extension to Fdaruary 14th 1978 
on or before which time the leases will be executed. " 


The City Manager RECCM1ENDS ^sproval of the foregoing reocnnendataons 
of the Project Manager. 


FOR COUNCIL ACTION SEE PAGE(S).i:.23. 
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LICENSES AND CLAIMS MATTERS 

RECOMMENDATION 

1. Use of a Portable Barrel Organ 
on City Streets 


The City Engineer reports as follows: 

"On June 23rd, 1970, Council considered a request from 
Lever Arms Service to operate a portable organ in the 
Downtown area. After due consideration it was resolved 
'that permission be granted as requested on a trial basis 
of three months, but subject to no advertising appearing 
in the operation'. Lever Antiques has now requested 
permission to continue this operation. 

The three month trial period has been used to observe 
this operation and determine what problems if any, might 
develop. The Department of Permits and Licenses and the 
Police Department report that no problems have arisen 
and they have no objection to this operation being allowed 
to continue. No adverse comments have been received from 
the general public and it is assumed this operation does 
not offend or cause inconvenience. 

Accordingly it is RECOMMENDED that Lever Arms Service be 

allowed to continue the use of their portable organ, 

subject to review if and when a complaint or problem arises," 

Your Board RECOMMENDS the foregoing report of the City 
Engineer be adopted. 


CONSIDERATION 

2. Claim #10357 

Mrs. Victoria Flaata, 8637 Oak Street 

The Corporation Counsel reports as follows: 

"Frank M. Turco, Barrister and Solicitor, has requested that 
the Law Department forward to Council his request that Council, 
pursuant to the power granted it by the provisions of 
Section 294(2) of the Vancouver Charter, extend for a period 
of two months the time within which he may commence a civil 
action against the City on behalf of his client, 
Mrs, Victoria Flaata. 


Mrs. Flaata was injured on October 17, 1969, when she fell 
over a pile of construction materials that had been placed 
across a pathway on private property by members of the 
Pavements Operations Branch of the Engineering Department. 
Mrs. Flaata was returning home with groceries in her arms 
and did not see the construction materials. As well as 
superficial bruises and abrasions, she suffered a moderate 
strain to her back and required some physiotherapy. She 
was unable to work for just over a month. 

Mr. Turco forwarded notice of his client's claim to the Law 
Department in a letter dated October 28, 1969. Communications 
were then entered into between the Law Department and 
Mr. Turco which culminated in a letter dated May 14, 1970, 
to Mr. Turco in which the Law Department offered to recommend 
to Council that the City settle the claim for $1,126.74. 
The Law Department's file was then filed away pending a 
reply from Mr. Turco. 
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FINANCE MATTERS 


CONSIDERATION : 

1 . False Creek Day Care 

The Development Consultant reports as follows: 

On February 15, 1977, Council resolved that the City enter into 
a three year lease in the commercial premises on the City-owned 
site at 6th Avenue and Laurel Street in order to provide space for 
the False Creek Day Care Society. The Council resolution dealt with 
rent payable at $5.00 per square foot plus leasehold improvements 
of $5,000. The following items were not approved in the Council 
resolution, although they had been mentioned as City obligations in 
a previous report in January, 1977: 

Annual costs 

Taxes 1,000 
Heat, light, water 700 
Insurance 600 

2,300 


Initial cost 

Playground improvements 2,500 


In addition, the rented area was increased from the previous area of 
1,000 sq. ft. as reported to Council in February to 1200 sq. ft., 
due to requirements of the Community Care Facility Licensing Office. 

The total annual cost to the City for the lease is as follows: 

Rent 6,000 

Taxes 1,000 

Heat, light, water 700 

Insurance 600 

8,300 


The initial leasehold costs total $7, 500 

The City's recovery from the Day Care Society will be in the order 
of $700-$ 2400 per year and is to be the subject of a report in the 
near future from the Director of Social Planning. 

The Day Care facilities are completed, near occupancy and the lease 
for the facilities is awaiting ratification of the lease details 
in this report dealing with heat, light, water, insurance, taxes 
and the $2,500 for completion of the playground. 

The Comptroller of Budgets and Research advises that, if the follow- 
ing recommendations are approved, the source of funds for the capi- 
tal expenditure and other costs for 1977 will be the 1977 Contin- 
gency Reserve and subsequent years, costs will be included in the 
annual Revenue Budget. 
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Recommendations : 

It is recommended that: 


(FINANCE: A7-2) 


A. the previous resolution of Council for the lease of the Day 
Care facilities be amended in order that the City be respon- 
sible for payment of heat, light, water, insurance and taxes. 

B, an appropriation of $2,500 be authorized for the construction 
of playground facilities at the Day Care site. 

The City Manager notes that Council is being asked to provide facilities 
for a day-care centre costing, over the three year period, $10,800 
p. a. with recoveries of only $700 to $2,400. 

The exact recovery is to be the subject of a Social Planning report, 
which recommends that Council not subsidize further day-care facili- 
ties in this manner. 

In view of the February 15, 1977 resolution of Council to provide this 
facility, the City Manager submits the report for Council's 
CONSIDERATION. 


RECOMMENDATION ; 

2. Voters' List and Elections Division 
City Clerk's Office 

The City Clerk reports as follows: 

"Over a period of years there has been a series of staff and 
organizational changes in this division, to deal with changing 
*election patterns and some operating problems. However, 
problems in operation have continued, primarily in the following 
areas : 

a) tasks not adequately carried out (revising 
polling districts, maintaining internal -f^' 
records) 

b) lack of adequate back up staff for staff 
absences and succession to senior positions 

c) very heavy workload and pressure on present 
staff during elections. 

This summer the City Manager agreed to have his office review 
the organization and staffing in this division. 

As a result of this review, organizational and classification 
changes have been dealt with administratively; this report 
requests Council's approval for the addition of one Clerk II 
position, with a partially offsetting reduction in temporary 
help. 

Background 

I 

The Elections and Voters' List Division has the responsibility 
of maintaining the lists of voters and arranging elections as 
required by Council. The Charter requires the City to maintain 
both an owner - elector list and a resident - elector list, and 
specifies such things as frequency of enumeration, updating in 
non-election years, and the timing for preparation of the lists. 
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The lists are computerized, and a heavy commitment of staff time 
is required to maintain the owner file, using updates to the 
land registry, changes in citizenship, deaths, changes of 
address etc ; this is the major activity in the Division in 
non-election periods. The resident- elector list is created 
by enumeration every two years in the spring before a Council 
election. 

In 1966, staff in the Voters' List was reduced on the basis 
that elections would be held only every two years. However, 1977 
is only the second year since 1966 without an election. Pub 
plebiscites, secondary suites, 5-Year Plans etc. have resulted 
in votes in non-election years. 

Elections involve recruitment and training of Deputy Returning 
Officers, review and selection of polling places, advertising in 
accordance with the Charter, and preparation and printing of 
ballots before actual elections are held.' Voters' and Election 
Division staff then arrange for all facilities needed in the 
polling places, and carry out the tightly controlled distribution 
of ballots and records. After the election, ballots are counted 
and election statistics prepared. Elections and ballots have 
become much more complex with increasing numbers of candidates 
and multi-ballot questions (5-Year Plan). 

Organization and Staffing Proposed 

The recent organization and classification review resulted in 
the following organization: 

Supervisor of Voters' List and Elections 
Clerk IV (2) 
Clerk II (2) 

Significant use of temporary help for vacation relief. Voters' 
List maintenance and in election years will continue with this 
organization. However, it was noted that operating continuity 
during staff absences and our ability to meet peak workloads 
during election and Voters' List periods would both be improved 
if an additional permanent Clerk II position were established, 
and temporary help reduced as a result. 

During election years, temporary staff is expected to be reduced 
by a full man year; during non-election years, temporary help 
for vacation relief could be eliminated, and possibly some 
temporary help, provided from time to time for special purposes, 
could be reduced. 

The extra cost, therefore, of the proposed additional position 
would be approximately $3,000 per year. This cost is well 
justified by the increased continuity and election capability 
provided by the additional permanent position. 

Recommenda t ion 

The City Clerk RECOMMENDS that an additional Clerk II position, 
subject to classification by the Director of Personnel Services, 
be authorized, with reductions in temporary help as outlined in 
this report to result in a maximum net addition cost of about 
$3,000 per year (1977 rates)." 

The City Manager RECOMMENDS approval of the foregoing 
recommendation of the City Clerk. 


cent ' d 
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3 . Revision to Existing Auto Allowance Systems 
The Director of Finance reports as follows: 


1. Purpose . 

For a number of years the City has been paying its employees regular and 
intermittent auto allowance for the business use of their personal automobiles. 
Although the auto allowance rates are frequently monitored and revised 
annually (last revision April 1, 1977), it has been suggested by various 
groups of employees, specifically low business mileage drivers, that their 
auto allowances are not compensating them for the actual costs of operating 
a vehicle for business purposes. 

The purpose of this report is to review and revise the rates paid under the 
existing auto allowance systems and to recommend changes that will correct 
any inequities in the existing systems. 

2. Existing Auto Allowance Systems . 

A. Intermittent 

Intermittent auto allowance is paid to employees who are authorized to use 
their personal cars for business purposes but who are not required to make 
their car available daily. It is designed to compensate those employees 
who from time to time use their personal car for business purposes. The 
recommended revised intermittent auto allowance rate is .ZH per mile. 

B. Regular 

Regular auto allowance is paid to employees who are authorized to use their 
personal cards and who are required to make their cars available daily. The 
current regular auto allowance system covers approximately 450 approved 
positions. A variety of different employee groups receive regular auto 
allowance. The groups approved for auto allowance include inspectors, 
planners, nurses, social planners, and employees in the Properties Division 
and Engineering Department. The diversity of employee groups and the varying 
use of automobiles by these different groups, makes it difficult to develop a 
single auto allowance system that will equitably compensate all employees 
for the business use of their personal cars. 


Regular auto allowance is based on the principle that: 

"the City pays the employee its pro-rata share of his automobile 
operating costs plus the total cost of the business driving sur- 
charge on his insurance" 

In order to meet the above principle in the calculation of automobile 
operating costs, a number of assumptions have had to be made with regard 
to car types, costs, mileages driven, etc. In effect, the operating costs 
represent the average costs of operating an average automobile an average 
number of miles. Costs included in the calculation of the new rates are: 

1. Capital costs/Depreciation - Based on purchase price of 
$6,950, trade-in value based on mileage and age, and 
(declining balance) depreciation at 30% for each of first 
two years and 20% per year thereafter. 

2. Financing costs - based on amount to be financed over 
3 years at current borrowing rates. 

3. Insurance - Pleasure $241 + Business $159, with P.L. and 
P.D. of $500,000, collision with $100 deductible, and 
comprehensive $50 deductible. 

4. License - $22. 

5. Lubrication - every 6,000 miles at $26. 

cent 'd. 
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6. Gasoline - 89. 2i per gallon at 15 miles/gal. 

7. Maintenance - $1,500/50,000 miles = 3^ per mile. 

8. Inconvenience - $5.00 - $10.00 per month. 

In order to convert the fixed costs (depreciation, financing, insurance, 
and license) to per mile costs, it is necessary to make an assumption about 
the number of miles that the employee drives for personal use. In the past, 
it has been assumed that employees drive 500 personal miles per month. This 
amount was determined by reviewing mileage records and represents the average 
number of personal miles driven by City employees. The total miles driven, 
the 500 personal plus the various possible business miles, are then used 
to calculate the fixed cost per mile. This cost plus the operating costs are 
then applied against the number of business only miles driven to determine 
the required auto allowance payment. Because total mileage (500 personal 
plus varying amounts of business mileage) affects the fixed cost per mile, 
regular auto allowances are paid on a sliding scale ranging from 67t per 
mile (for drivers doing under 40 business miles per month) to 21. 56^ per 
mile (for drivers doing over 1190 business miles per month). 

The logic on which regular allowance is based is clear and understandable 
and the rates are frequently revised to equate them to current costs. It 
is equitable in terms of average operating costs and ensures that an 
employee is paid at a rate which will fully compensate him for the business 
use of an average car that is used for an average amount of personal 
driving. And yet, there are frequent complaints that the regular allowances 
paid do not fully compensate the employee for the actual costs of operating 
his vehicle. Most frequently, these complaints originate from low 
business mileage drivers who also make little personal use of their automobile. 

For example, if an employee, because of the job duties, only uses the 
automobile for 100 business miles per month he would receive an auto 
allowance of $49.24. If, at the same time, the vehicle that the employee 
used for business purposes was a second family car, it is quite possible 
that it would also be used for very little personal driving. In such a 
situation the costs of operating that vehicle (on a per mile basis) would 
be higher than the costs of operating an average car an average amount. An 
employee in this situation would be under-compensated at current auto 
allowance rates as the auto allowance would not fully compensate the 
employee for the fixed costs of making a car available for business purposes. 
This is especially true if the principal reason for maintaining a second car 
was related to work requirements. 

Revised Auto Allowance System . 

In an attempt to correct the above noted inequities, a number of alternate 
automobile allowance and provision systems have been reviewed. As a result 
of that review, it was concluded that the most equitable system, for both 
the employees and the City, would be an auto allowance system that based 
the rates paid on the total mileage (business and personal) that each 
employee drives. Unfortunately, while such a system would be desirable, 
it would be extremely difficult to implement until the auto allowance 
payment function is computerized. Such computerization will take place in 
the next few years at which time, it will be possible to give further 
consideration to a revised system. 

In order to implement an interim measure which will help remedy the problems 
currently facing those drivers who do relatively low business mileages, it is 
recommended that a minimum monthly guaranteed auto allowance be instituted. 
Such a guaranteed allowance would ensure that those drivers who do few miles 
(under 230 business miles per month) would be compensated for the costs of 
providing an automobile for business purposes. After reviewing the various 
costs associated with automobile ownership and useage, it is recommended 
that the minimum monthly allowance should be $80. This amount has been 
determined by calculating the total City share of annual shareable costs 
of automobile operation (insurance, license, financing and depreciation) 
plus the cost of business insurance plus the cost of 100/200 miles/month 
of business driving. 

cont'd 
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While the use of the above guarantee is far from a perfect auto allowance 
system, it should be viewed as an interim measure that will help to remove 
existing inequities for low mileage drivers. 

Effectively, the revised auto allowance system introduces a new category 
into the regular auto allowance classification. For those employees who 
consistently drive more that 230 business miles, there will be no change 
other than the normal rate increase. Those drivers on regular auto allowance who 
do less than 230 miles will be placed in a special category that authorizes 
them to receive the monthly minimum of $80. In any months in which these drivers 
do more than 230 miles, they will receive the regular auto allowance, as 
set out in Appendix 1, for those months. 

4. Implementation . 

Prior to implementing the above system each department will have to 
carefully review the useage of personal automobiles for business purposes in 
order to determine into which of the proposed catagories their employees 
currently receiving regular auto allowance should be placed. There are 
basically three categories into which the employees of each department will 
be placed and each department will need to submit to the Director of Finance 
lists of employees in the following three catagories. 

1. Regular Auto Allowance - Those employees currently on 
regular auto allowance who normally would receive more 
than $80 a month auto allowance at the revised rates 
will continue to claim auto allowance in the previous 
manner. 

2. Guaranteed Regular Auto Allowance - Those employees 
currently on regular auto allowance who make regular 
(daily/almost daily) use of their personal automobile 
for business purposes but who would normally receive less 
than $80 a month auto allowance at the revised rates will 
continue to claim auto allowance in the previous manner, 
however, will now receive a minimum allowance of $80/month. 

3. Intermittent Auto Allowance - Those employees currently on 
regular auto allowance who make only occasional use of their 
personal automobile for business purposes will now be included 
in the intermittent auto allowance catagory and will claim 
auto allowance as per the requirements for intermittent auto 
allowance. 

Effectively, each administrative unit will have to decide which of its' 
employees should continue to receive regular auto allowance and if so, if 
they need to receive the guaranteed minimum. Employees will continue to 
complete mileage reporting forms, however, employees who receive the guarantee 
will have to note this fact next to the "monthly totals" section of the 
mileage reporting forms. 

5. Rate Revision 

A revised schedule of auto allowances payable to City employees who use their 
automobiles on City business has been prepared using current costs of 
automobile operation, insurance, depreciation, etc. The present schedule has 
been in effect since April 1, 1977, and does not reflect current operating 
costs. 

The revised schedule is attached to this report as Appendix 1. 

It is also recommended that the intermittent rate (applicable to employees 
who drive low mileages on an irregular basis) be raised from .23^ to .2H 
per mile. 


cont • d 
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6. Costs 

It is estimated that the annual increase in costs to the City of the 
guaranteed minimum will be an additional amount of approximately $70,000. 
However, as some allowances are recoverable (due to Provincial funding), it 
is estimated that the actual cost to the City will be approximately $35,000 
per annum. Based on an effective date of November 1, 1977, the 1977 costs 
will be approximately $6 ,000 which will be provided from 1977 Contingency 
Reserve. 

It is estimated that the annual increase in costs to the City of the revised 
rates will be approximately $14,000. Based on an effective date of November 1, 
1977, the 1977 cost would be approximately $2,500 which will be provided from 
1977 Contingency Reserve. 

7. Summary 

In summary, the recommended revision to the auto allowance systems will 
provide for: 

1. an increase in auto allowance rates 

2. the implementation of a guaranteed minimum regular auto allowance. 
^ 3. the review and classification of all drivers currently receiving 

i regular auto allowance into one of three catagories - regular, 

guaranteed minimum and intermittent. 

These revisions should improve the auto allowance system and the monthly 
guarantee should remove the major inequity of the existing system. 

A copy of the report has been sent to the V.M.R.E.U., Vancouver Fire Fighters 
Union, Local 18, The City of Vancouver Foremen's Association, The International 
Brotherhood of Electrical Workers, Local 213 and The Registered Nurses 
Association of B.C., each of which has some members affected. 

The Comptroller of Budgets advises that if Council approves the following 
recommendations that funds will be provided from 1977 Contingency Reserve. 

8; Recommendations 

The Director of Finance recommends as follows: 

g.^ That the revised schedule of auto allowances as per Appendix 1 
be approved effective November 1, 1977. 

b' That the intermittent auto allowance rate be increased from 
.23(t to .2H per mile effective November 1, 1977. 

c. That the implementation of an $80 per month guaranteed minimum 
auto allowance be approved for those positions approved by the 
City Manager for such a guarantee. 

That each Department, in conjunction with the Director of Finance, 
be instructed to ascertain into which auto allowance catagories 
its employees should be placed. 

e. That the Director of Personnel Services amend the Personnel 
Regulations #25 to reflect the above changes. 

f , That the estimated 1977 cost of $8, 500^ be provided from Contingency 
Reserve. 


The City Manager RECOMMENDS that the foregoing recommendations of 
the Director of Finance be approved. 


(A copy of the detailed report is on file in the City Clerk's office) 
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4. Investment Matters (Various Funds) 
October 1977 


The Director of Finance reports as follows: 

"(a) Security Transactions during the month of October 1977. 
(b) Summary of Securities held by the General and Capital Accounts. 

(a) SECURITY TRANSACTIONS DURING THE MONTH OF OCTOBER 1977 

1. GENERAL AND CAPITAL ACCOUNT TRANSACTIONS (PURCHASES) 


Type of Security 


Maturity 
Date 


Maturity 
Value 


Cost 


Term 
Days 


Annual 
Yield % 


Chartered Bank Deposit Receipts and Government Notes 


Bank of British Columbia 
Mercantile Bank of Canada 
Bank of British Columbia 
Vancouver City Savings 

Credit Union 
Vancouver City Savings 

Credit Union 
Bank of Montreal 
Bank of Commerce 
Bank of Nova Scotia 
Mercantile Bank of Canada 
Bank of Montreal 
Bank of British Columbia 
Bank of British Columbia 
Bank of British Columbia 


Jan. 31/7 8 

$ 2,000,000.00 

$ 1,952,180.00 

120 

7.45 

Oct. 4/77 

1,000,198.63 

1,000,000.00 

1 

7.25 

Nov. 30/77 

1,011,353.15 

1,000,000.00 

57 

7.27 

Feb. 15/78 

1,540,956.16 

1,500,000.00 

132 

7.55 

Jan. 13/7 8 

1,019,109.59 

1,000,000.00 

93 

7.50 

Feb. 15/78 

1,538,728.77 

1,500,000.00 

124 

7.60 

Oct. 20/77 

1,486,253.39 

1,484,472.02 

6 

7.30 

Oct. 20/77 

499,124.50 

498,526.27 

6 

7.30 

Nov. 2/77 

2,507,945.21 

2,500,000.00 

16 

7.25 

Dec. 15/77 

1,517,053.15 

1,500,000.00 

56 

7.41 

Oct. 26/77 

1,500,297.95 

1,500,000.00 

1 

7.25 

Feb. 15/7 8 

2,558,531.51 

2,500,000.00 

112 

7.63 

Nov. 1/77 

3,000,617.26 

3,000,000.00 

1 

7.51 


$21,180,169.27 

$20,935,178.29 




2 . SINKING FUND TRANSACTIONS ( PURCHASES ) 


Type of Security 
Debentures 


Maturity 
Date 


Maturity 
Value 


Price 


Cost 


Term Yield 
Yrs.Mos. % 


City of Vancouver 5.0% May 1/78 


$ 40,000.00 98.63 $ 39,452.00 


Chartered Bank Deposit Receipts and Government Notes 
Bank of Montreal Nov. 1/77 $ 2,707,989.04 


$ 2,747,989.04 


$ 2,700,000.00 
$ 2,739,452.00 


-/6 

Days 
15 


7.75 


7.20 


SINKING FUND TRANSACTIONS (SALES) 


Type of Security 
Debentures 


Maturity 
Date 


Maturity Sale 
Value Price 


Cost 


Term Yield 
Yrs.Mos. % 


4 City of Vancouver 9.25% Sept. 1/90 $ 5,000.00 $ 4,975.00 $ 4,538.50 12/11 9.32 


cont 'd. 
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(b) SUMMARY OF SECURITIES HELD BY THE GENERAL AND CAPITAL 
ACCOUNTS ONLY - AS AT OCTOBER 31, 1977. 

Type of Security Par or Maturity Value Cash or Book Value 

Short Term 

Chartered Bank Deposit Receipts 

and Government Notes $ 78 ,366,U0U .UO $ 76,365,933.00" 

The Director of Finance recomiends that the above transactions be approved. 

The City Manager RECOMMENDS that the foregoing report and recommenda- 
tion of the Director of Finance be approved . 


m COUNCIL ACTION SEE PkG^'i)^<):_(£P 
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PERSONNEL MATTERS 


RECOMMENDATION AND CONSIDERATION 
1 . Vancouver City Hall Choristers - concert Tour 


The Director of Personnel Services reports as follows: 

"The Vancouver City Hall Choristers, in a letter to the Mayor and 
Members of Council, dated November 22nd, 1977, have requested a 
portion of two working days, on Wednesday, December 21st and Thurs- 
day, December 22nd, 1977, to tour and perform in local hospitals. 
In addition, they have asked permission to present three concerts 
in the City Hall Rotunda on those days - two on the Wednesday and 
one on the Thursday. The Choir members will also be performing in 
the evening at various hospitals and rest homes. Some seven members 
of the Civic staff are involved. 

As City Council has approved similar requests from the Vancouver City 
Hall Choristers for many years, I recommend that the members of the 
Choir be granted leave of absence with pay for the necessary portions 
of Wednesday, December 21st and Thursday, December 22nd, 1977 in order 
that they may present concerts in local hospitals and in the City Hall 
Rotunda . " 

The city Manager RECOMMENDS that the foregoing recommendation of the 
Director of Personnel Services be approved and submits for CONSIDERA- 
TION whether in future years the City Manager be authorized to 
approve similar requests. 


7x0 

A-S 


(PERSONNEL: A8 - 1) 
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Board of Administration, November 13, 1970 .... (LICENSES - 2) 

Clause #2 continued : 

On October 22, 1970, Mr. Turco telephoned Mr. Reid of the 
Law Department and informed him that he had received 
instructions from his client to agree to the settlement 
as proposed by the Law Department in the letter of May 14, 
1970. It was realized at this time that the limitation 
period had expired on October 17, 1970. 

Mr. Turco states that he was not aware that there was a 
one-year limitation period on actions of this type against 
the City contained in the Vancouver Charter and pressure 
of business resulted in his not dealing with the matter at 
an earlier date. 

There is no doubt that the City would be liable to 
Mrs. Flaata had an action been brought in time, and the 
Law Department was negotiating a settlement of the claim 
solely on the basis of the amount involved. The amount 
of the proposed settlement was in order. 

The Corporation Counsel submits the foregoing request of 
Mr. Turco without recommendation. 

If it is the wish of Council to grant Mr. Turco 's request, 
the Corporation Counsel recommends that the extension of 
time be made on the following terms: 

(1) That the time for commencement of an action by 
Victoria Flaata against the City of Vancouver 
relating to an accident which occurred on October 17, 
1969, be extended for two months from October 17, 
1970; 

(2) That the action to be commenced be limited to one 
for damages totalling $1,126.74. 

The Corporation Counsel further recommends that if Council 
decides to grant Mr. Turco 's request, it approve payment 
of the claim in the amount of $1,126.74." 

Your Board submits the foregoing report of the 
Corporation Counsel for Council's consideration. 


fOR AD07T10M SEE HC.l[S) 


MANAGER'S REPORT, DECEMBER 2, 1977 


(PROPERTIES: A9 - 1) 


PROPERTY MATTERS 


INFORMATION 

1. Demolition - 745 West 7th Avenue 


The Supervisor of Properties reports as follows : 

"I have received and opened quotations from various 
contractors for the demolition of the structure 
listed below and have awarded the contract to the 
low bidder as noted :- 

Successful 

Property Project Bidder 


745 West 7th Ave. Fairview Eds Bulldozing 

Lot 13, Blk. 298, Slopes 
D.L. 526 


City to Pay Code No. 

$723.00 4755/- 


The City Manager has confirmed the above contract and 
submits the foregoing report of the Supervisor of Properties 
to Council for INFORMATION. 


RECOMMENDATION 

2 . Rent Review - 1615 Main Street 


The Supervisor of Properties reports as follows: 

"Lot F, Block 2, District Lot 200A and 2037, was acquired by 
the City from Fletcher Lumber Ltd. in 1967 in connection with 
the Columbia-Quebec Connector and subsequently the land and 
building were leased back to the Company for a term of 20 years, 
subject to a rental review every five years. 

The rental was subject to a review as of October 1st, 1977 and 
Fletcher Lumber Ltd. have by letter, dated November 21st, 1977 
agreed to the rental being increased from $1,200. per month plus 
taxes to $2,100. per month plus taxes as if levied. 

It is recommended that effective October 1st, 197 7, the rent be 
increased to $2,100. per month plus taxes as if levied." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Properties be approved. 
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3 . Request to cancel lease - Commodore Hotel 
889 Seymour Street 


The Supervisor of Properties reports as follows: 

"The property at 887 and 88 9 Seymour Street, 
legally described as Lot 21, Block 63, D.L. 541, 
was acquired by the City for the Property Endowment 
Fund pursuant to Resolution of Council on 
January 11, 1977. 

This property is located next to the Orpheum 
Theatre and consists of a three-storey non-basement 
frame building erected in 1910. The main floor 
(street level) is leased for a club premise and 
the second and third floors are leased for a 
Hotel/rooming house. This report concerns 
the lease of the Hotel/rooming house known as 
the Commodore Hotel. 

This hotel has 27 rooms and a two-room Manager's 
unit with bathrooms and washrooms on each 
floor. Heating is by hot water radiators and the 
building is spririklered for fire protection. 
The rooms are comparatively small, particularly 
the rooms which face the Orpheum Theatre. 
These rooms have windows which open into 
light wells facing the walls of the theatre. 
The furnishings are owned by the lessee and 
the type of accommodation is considered to be 
of minimal standard. 

The lease of the hotel is for three years at a 
rental of $900 a month, expiring April 30, 1979 
with an option to renew for a further three year 
period. There is provision for cancellation 
of the lease if the building is to be demolished 
for a new building. On May 20, 1977, Council 
approved a rent reduction to $735.00 a month, 
effective March 1, 1977, in lieu of repairing 
four fire damaged rooms which were sealed off 
and padlocked by the City. 

When the property was acquired, there were problems 
between the lessee and the Health, Fire and Police 
Departments. Subsequently, the lessee made minimum 
repairs required by the Health Department after 
pointing out that the short term lease and the 
demolition clause did not justify the cost of 
major room improvements. Damage to the fire 
alarm system and balcony railings were 
repaired by the City to the requirement of the 
Fire Department. 

However, problems with the Police Department 
are another matter. Prior to the City purchasing 
this property, the Police Department had policing 
problems, particularly with juveniles on the 
premises. Through enforcement of stricter 
regulations, the lessee managed to improve the 
situation, however in recent months the situation 
has deteriorated to the extent that the Police 
have requested the Director of Permits and Licenses 
to consider the cancellation of the Business 
License. (Copies of the police report are on 
file in the City Clerk's Office and with the Permits 
and License Department.) 


cent ' d 
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Following notification of this Police report, 
the lessee, Mr. J. Fuller, was contacted. He 
advised that he has to keep the hotel filled 
with any available tenants in order to meet his 
financial obligations and that the previous rent 
reduction to $735 a month was inadequate. Due to 
the type of accommodation being offered, he 
cannot be selective with tenants and many are 
transients and control is difficult if not impossible. 
Mr. Fuller pointed out that he previously tried 
to sell the business but was unsuccessful. (The 
one potential sale of the lease collapsed after 
Council had approved the assignment.) 

In view of the present difficulties, Mr. Fuller 
has confirmed that he would be happy to remove 
all the furnishings from the hotel if a suitable 
closure date can be agreed upon and provided 
the lease is cancelled with no liability to him. 

It is recommended that the Supervisor of Properties 
be authorized to negotiate the termination of the 
lease to obtain vacant possession of the premises, 
subject to an agreement drawn to the satisfaction 
of the Director of Legal Services and FURTHER 
that the Hotel premises be boarded up and secured." 

The City Manager RECOMMENDS that the foregoing recommendations 
of the Supervisor of Properties be approved. 

4. 3445 Point Grey Road, Lots 24 and 25, Block 3, 

District Lot 540, Plan 229, Dr. John H. Kerridge 


The Supervisor of Properties reports as follows: 

"By letter to His Worship the Mayor, and Members of City 
Council, dated November 8, 1977, the owner of 3445 Point 
Grey Road has requested that City Council consider the 
acquisition of his property for the Point Grey Road Develop- 
ment Scheme. 

Previously, this owner on August 18, 1977, had written the 
Supervisor of Properties with a similar request and had been 
informed by the Supervisor of Properties that a recommendation 
to City Council for acquisition could not be made. Copies of 
all relevant correspondence are attached to this report. 

The property in question comprises two lots each with a 
frontage of 33' on Point Grey Road and an average depth of 127' 
with a total area of 8,382 sq.ft. Both lots are improved with 
a 1 3/4 storey and full basement conversion erected in 1932 and 
generating a yearly income of $14,000.00 Highest and best use 
for this property would appear to be the demolition of the 
current improvement and sale of the two lots for erection of 
new dwellings. Zoning is RS-2 for this property. 

The owner's asking price of $295,000. ($35.19 sq.ft.) appears to 
reflect current market values in the area. However, this 
property does not meet City Council's guidelines for acquisition 
established December 7, 1976 in that it does not abut a street 
end and does not lie between Balsam and Trafalgar. It is located 
in the area formerly designated Priority Area No. 6. 
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Therefore, under the circumstances, it is recommended that the 
owner of 3445 Point Grey Road be notified that the City of 
Vancouver is not interested in purchasing his property at this 
time. " 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Properties be approved. 


5 - Sale of City Lands at Robson and Hamilton Streets 


The Supervisor of Properties reports as follows: 

"The Property Endowment Fund Board at a meeting in November 1975, 
released Lot W. 40' of 37 and 38, Block 66, District Lot 541 and 
Lot 37, except W. 40', Block 66, District Lot 541, for sale, subject 
to consolidation and the dedication of a 7' X 40' strip, adjacent 
to Robson Street, for future road widening. 

The property is unimproved and after removal of the widening strip 
it has a net area of 3,720 sq.ft. 

After extended negotiations with the adjoining property owner, an 
agreement was reached based on the following conditions: 

a) Sale price to be $93,000., inclusive of registration fees 
for the 3,720 sq.ft. of City lands. Terms to be 1/4 down, 
with the balance at three six-month intervals at an interest 
rate of 11% on the outstanding balance. 

b) A 7' X 80' strip of land from the north side of lot 38, 
except the W. 40' to be conveyed to the City. The strip is 
necessary for the widening of Robson Street. 

c) Purchaser agrees to the consolidation of his lot with the 
City property, minus the 7' widening strip, to create one lot. 

d) The City to carry out all necessary legal docimientation at it's 
own expense subject to the purchaser having clear title to his 
property. 

The transaction being completed to the satisfaction of City 
Engineer regarding the dedication of the 7 ' widening strip f or 
Robson Street. 

f) City to provide a subdivision plan. 

g) The sale date to be effective December 31, 1977. 


The City Engineer has agreed to purchase the 7' x 120' widening strip 
for the sum of $21,500 based upon the sale price of this City land. 
The funds for this acquisition to be chargeable to code #148-7971. 


It is recommended that the property be sold to the adjoining property 
owner for $93,000. subject to ^he aforementioned conditions." 


The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Properties be approved. 
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REPORT TO COUNCIL 


I 


STANDING COMMITTED OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


November 24, 19 77 


A Special Meeting of the Standing Committee of Council on 
Finance and Administration was held on Thursday, November 24, 1977, 
in the No. 3 Committee Room, Third Floor, City Hall at approximately 
11:00 a.m. 


PRESENT: Mayor Volrich, Chairman 
Alderman Brown 
Alderman Ford 
Alderman Gerard 
Alderman Harcourt 
Alderman Marzari 
Alderman Puil 
Alderman Rankin 


ABSENT: Alderman Bellamy 
Alderman Gibson 
Alderman Kennedy 

CLERK: G. Barden 

RECOMMENDATION : 


Departmental Review - Social Planning Department 

This meeting was the third in a series of departmental reviews 
initiated by the Standing Committee on Finance and Administration at 
its meeting on August 4, 1977, following consideration of a proposal 
for a revised budgeting system for the City and approval by City 
Council on August 23, 1977. 

The report of the Department of Social Planning (copy on file 
in the City Clerk's Office) outlines the three main functions of the 
Department, organizational units, staff and costs, operating style, 
communication network, social trends and priorities. 

Mr. Poger Chilton, Consultant for the Committee, stated that 
the Social Planning Department has provided a good overall report 
on the activities and objectives of the Department. The level of 
service and effectiveness of the Department could only be assessed 
by conducting an evaluation of the programmes involved, what they 
are intended to produce and what they do produce, and the consultants 
are not in a position to assess that without a detailed review. For 
that reason it is difficult to make any comment on increasing or 
decreasing the Department, it is a question of priorities that the 
Director of Social Planning should comment on. Policy formulation 
mechanisms and overall planning are areas that may need further 
review. The Consultants intend in the next review with the Planning 
Department to review overall planning and policy role formulation 
activities and other departments in the City should be involved. The 
Consultants did not include any recommendations in their review of 
the report. 

The Director of Social Planning reviewed the report with the 
Committee. The Social Planning Department did not give any specific 
recommendations, but concluded with the following comments in the 
summary of its report: 


continued 
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on Finance and Administration 
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Departmental Review - 

Department of Social Planning (Cont'd) 


•Social Planning, a relative newcomer to the realm of urban professions, 
emerged in the late 1960's. In the last decade it has evolved mainly in 
response to three basic factors: 

1) the need for a more systematic and planned approach to the 
design and delivery of social services and cultural programs; 

2) the need for a clear understanding of the impact of physical 
planning decisions on human behaviour and public attitudes; 

3) the practical application of psychological and sociological 
knowledge and experience, along with those of architecture, 
engineering and planning, to the resolution of urban problems. »» 

Discussion ensued on the report and Committee members expressed 
concerns and comments as follows: 

It was reported that CAP funding has not yet been 
established by the Provincial Government for 1978, 
however, there is an agreement that the Federal 
Government will provide block grants to the Province. 
Concern was expressed that the Province will set 
priorities for Vancouver Programmes and it was felt 
that representations should be made to the Federal 
and Provincial Governments for the continuation of 
CAP funding on a basis that would allow the setting 
of priorities by municipalities. 

It was felt that further review should be undertaken 
on social environment planning to more clearly define 
and direct the Social Planning Department on this 
aspect of its activities, including the interaction 
of the Planning and Social Planning Departments. 

It was suggested that a set figure be established 
for social service grants and cultural grants in the 
preparation of the budget for 1978. It was also 
suggested that Council not hear appeals on grants as 
approval of the appeals usually results in any target 
budget being exceeded. 

The Committee suggested that the .Immigrant Services Centre 
provided by the Social Planning Department should be 
reviewed, it was felt that the Provincial Government 
should be financing operating costs for this service. 

It was noted that the Artists Gallery which began as 
a LIP project, now seems to be a permanent service 
and Committee members questioned whether the continued 
financing of the Artists Gallery is justified. 

The continuation of the Urban Reader was questioned 
as to value versus cost, it was suggested that the 
quarterly review might be combined with the Urban 
Reader to cut costs. 

The Director of Social Planning stated that his Department is 
forced into some of the situations they become involved in, such as 
the immigrant problem and the youth problem, both of which the police 
asked them to become involved in as neither the Provincial Government 
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Departmental l^eview - 

Department of Social Planning (Cont'd) 


nor the Vancouver Resources Board would get involved. "The 44" was not 
serving nutritious meals and tenants vare going around lousy and 
no one else would do anything about it. The Vancouver Resources 
Board pleaded with them to assist them with emergency services in 
the City. ■ All these services are provided with City 
Council authorization. The Director of Social Planning requested 
that they not be "straight- jacketed" with policy which would put 
them in the same position as the others who say they cannot help as 
it is against their policy. He stated that the Social Planning 
Department is a very small department that is project oriented and 
a 5% cut would be equal to the loss of one social planner. If it 
is the position of Council to cut 5% he would like permission to do 
it "across thf; board" instead of in a specific area or any staff. 
The loss of ore planner would severely affect their operations. 


Following further discussion, it was 
RECOlVUyiENDED 

A. THAT City Council request the FCM and UBCM to make 
appropriate submissions to the Federal and Provincial 
authorities regarding continuation of CAP or similar 
funding that would allow funding priorities 

to be determined on the local level . 

B. THAT the Mayor, City Manager, Director of Finance 
and Consultants further review and report back to the 
Committee on the following activities of the Social 
Planning Department as discussed: 

(i) Social environment planning 

(ii) Artists Gallery 

(iii) Immigrant Services Centre 

(iv) Budget limitations for social service 
and cultural grants 

(v) Grant appeals 

(vi) Urban Reader and Quarterly Review. 


The meeting adjourned at approximately 1:00 p.m. 


* * * 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


NOVEMBER 24, 1977 


A meeting of the Standing Committee of Council on Community Services 
was held on Thursday, November 24, 1977, in Committee Room No. 1, 
Third Floor, City Hall, at approximately 1:30 P.M. 


PRESENT: Alderman Rankin, Chairman 
Alderman Bellamy 
Alderman Ford 
Alderman Gerard 
Alderman Marzari 

COMMITTEE CLERK: H, Dickson 


Adoption of Minutes 

The minutes of the Community Services Committee meeting of Thursday, 
November 10, 1977, were adopted. 


RECOMMENDATION 

1 . Gastown Residents Association 

The Committee had before it for consideration a Manager's 
report dated November 2, 1977 (copy circulated) in which the 
Director of Social Planning reported on the operation of the 10 3- 
tenant Gastown Residents Association at 36 Blood Alley. 

In particular, the report outlined the current financial 
problems which have developed at this hostel and noted that exist- 
ing financial subsidy programs are not adequate for the Gastown 
Residence to survive. 

Appearing before the Committee on this matter were Mr. Carl 
Knells of Central Mortgage & Housing Corporation, Mr. William 
Casson, Director of Housing of the Greater Vancouver Housing 
Corporation, representatives from the Gastown Residents Association, 
a representative from the Social Planning Department, and a repre- 
sentative of the building owner. 

During discussion, it was explained by the Social Planning 
Department representative that the Association now faces a 
$4,000.00 deficit which will grow to $12,000.00 by the end of 
this year and that the Association requires some sort of subsidy 
to meet this deficit. 

The Social Planner suggested that if a government agency 
could purchase the building, then the deficit problems could be 
alleviated . 

It was also noted during discussion that the S.A.F.E.R. 
program of rent assistance has not yet provided housing sub- 
sidies to anyone in the Gastown Residence and that application 
forms for this type of assistance are rather complicated. 

Mr. W. Casson of the Greater Vancouver Housing Corporation 
suggested that if his corporation were to acquire the building, 
it would probably be entitled to a 10% grant from the Federal 
Government and that the greatest amount of assistance that could 
be provided to the tenants would therefore be a consequent 10% 
reduction in rents. 
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Clause No. 1 Continued 

Following further discussion, it was 
RECOMMENDED 

A. THAT City Council request: 

i) Central Mortgage & Housing Corporation and the 
Provincial Ministry of Housing to reconsider 
their position in regard to the application of 
subsidies under the National Housing Act for 
the Gastown Residents Association. 

ii) Greater Vancouver Housing Corporation to con- 
sider purchase of the Gastown Residence 
(Stanley and New Fountain Hotels) under Section 
15.1 of the National Housing Act. 

iii) The Director of Social Planning, in consultation 
with Central Mortgage & Housing Corporation and 
the Greater Vancouver Housing Corporation officials 
to report: back to the Community Services Committee 
on the results of these actions. 

B. THAT City Council urge Provincial officials to simplify 
the application forms for the S.A.F.E.R. housing subsidy 
program and to implement this program in the City of 
Vancouver as quickly as possible. 


2. Emergency Services Implementation Committee - 
After Hours Mental Health Services 


The Committee had before it for consideration a letter dated 
November 3, 19 77 (copy circulated) from Mr. A. Mears, Chairman of 
the Emergency Services Implementation Committee, outlining the 
need for funding to provide nighttime mental health services. 

Appearing before the Committee on this matter were Mr. A. 
Mears and the Medical Health Officer. 

During discussion of this matter, it was noted that there had 
been a recent cutback in Provincial funding for mental health 
services and the Medical Health Officer suggested that a further 
request for funding to the Minister of Health might be appropriate 
at this time. 

The Committee agreed that the provision of nighttime mental 
health services is a high priority and essential service and it 
was noted that the City already supplies a police unit to assist 
with nighttime mental health service. 

Following discussion, it was 

RECOMMENDED 

THAT the City write to the Provincial Minister of 
Health advising that in the City's opinion the 
provision of nighttime mental health services is a 
high priority and essential service and that the 
Minister be requested to allocate sufficient funds 
to provide an adequate level of nighttime mental 
health service in the City of Vancouver. 


Continued 
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3 . Grant Request - Canadian Dolphin Swim Club 

The Committee had before it for consideration a Manager's 
report dated November 2, 1977 (copy circulated) in which the 
Director of Social Planning reported on the application of the 
Canadian Dolphin Swim Club to the Park Board for a grant of 
$4,500.0 to cover 150 hours of pool time for each of the seasons 
1976/77 and 1977/78. 

Appearing before the Committee on this matter were the 
Deputy Director of Social Planning and a representative from 
the Swim Club. 

During discussion, it was noted that the Park Board, on 
August 11, 1977, endorsed the request of the Swim Club for a 
subsidy of $4,500.00 for each of the two seasons and that the 
funds were to be applied against pool rental costs. 

In response to the Committee, the spokesman for the Swim 
Club advised there are currently 107 swimmers enrolled in the club 
and it was noted this is the only club in the Greater Vancouver 
area which trains swimmers to Olympic games standard. 

Following discussion, it was 

RECOMMENDED 

THAT City Council approve a grant of $4,500.00 or 
150 hours of pool time in Park Board facilities for 
use by the Canadian Dolphin Swim Club, whichever is 
the lesser amount, to cover the period September 1, 
1977 to August 31, 1978. 


4 . Non-Profit Income Tax Loan Service 

The Committee had before it for consideration a Manager's 
report dated November 15, 1977 (copy circulated) in which the 
Director of Social Planning reported on the feasibility of 
establishing a non-profit income tax loan operation similar to 
those operating in Edmonton and Winnipeg. 

Appearing before the Committee on this matter were the 
Director of Social Planning, Mr. Martin Draper of the Royal Bank 
of Canada, a representative of Revenue Canada and other persons 
interested in the establishment of such a service. 

It was noted from the report that the Director of Social 
Planning was recommending that such a service be established by 
the City co-ordinating the numerous independent agencies involved 
in providing volunteer income tax aid. The Director of Social 
Planning recommended that Revenue Canada be asked to share in 
the anticipated costs. 

However, during discussion, the representative from Revenue 
Canada stated that Revenue Canada is not prepared to share in the 
costs but it will accept responsibility for training the volunteers 
who will assist the public in filling out income tax forms. 

The spokesman for the Royal Bank advised the Committee that 
in order for the bank to operate a service of loans using income 
tax returns as collateral, the bank will require the co-operation of 
the Unemployment Insurance Commission and Federal Income Tax 
officials to ensure that persons have paid previous tax bills, etc. 
The Royal Bank spokesman advised that a committee is currently 
working on this aspect. 
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Board of Administration, November 13, 1970 .... (FINANCE - 1 


FINANCE MATTERS 

CONSIDERATION 

1 . Charter Amendments 

The Corporation Counsel reports as follows: 
" Voting by Tenants on Money By-laws 

On October 8th last the Standing Committee on General 
Purposes had before it a resolution to the following 
effect: 

'That an amendment to the Vancouver Charter be 
sought which will allow non-owner electors 
(resident electors and tenant electors) to vote 
on by-laws requiring the assent of the electors.' 

The Committee recommended that the Board of Adminis- 
tration gather information from other major cities 
across Canada on the matter of non-owners voting on 
money by-laws and further recommended that the Corpora- 
tion Counsel draft a proposed Charter Amendment, both 
reports to be submitted to Council when the matter is 
raised from the table. 

The City Clerk has canvassed various cities in Canada 
and the following is a summary of the information which 
he has obtained: 


Calgary - Voting on money by-laws is restricted to 
owners of property. 

Halifax - Money by-laws are NOT put to the electors 
in Halifax. The Provincial Government 
exercises the right to approve, or other- 
wise, proposed municipal borrowings. 

Winnipeg - Only property owners are entitled to vote on 
money by-laws. The City of Winnipeg has un- 
successfully applied to the Provincial Govern- 
ment on more than one occasion to be allowed 
to extend the vote on money bv-laws to tenants 

Regina - The City of Regina does not allow non-owners 
to vote on money by-laws. Their Council is 
considering asking for power to allow non- 
owners to vote on money by-laws but has asked 
the City Manager for a further report, which 
may take considerable time. 

Hamilton - Owners and lessees are entitled to vote on 

and money by-laws. In Ontario, very few money by- 

Toronto laws are put to the voters since it is unnec- 

essary to do so for borrowing money for most 
of the usual municipal purposes. A Provin- 
cially-appointed Committee in Ontario is 
recommending that, in place of putting money 
by-laws to owner voters, they should be put 
in the form of 'questions' for the purpose of 
obtaining the opinion of all electors. 
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Clause No. 4 Continued 

It was the feeling of the Committee that although it under- 
stands Revenue Canada is not prepared to share financially in the 
anticipated cost of a program for this year, that the provision 
of such a service is not the direct financial responsibility of 
the City and that therefore the Minister of National Revenue 
should be asked to pay the costs of any such program in future 
years . 

Following further discussion, it was 
RECOMMENDED 

A. THAT for the 1978-79 year only, the City take the 
initiative in co-ordinating the numerous independent 
agencies involved in providing volunteer income tax 
aid to senior citizens, immigrants or low income 
persons in Vancouver. 

B. THAT a budget of up to $2,000.00 be approved for 
the installation and maintenance of telephone lines 
with pre-recorded referral messages, as well as for 
advertising of the referral telephone numbers, such 
funds to be provided from 19 77 Contingency Reserve 
and any balance unspent as of December 31st, 1977, 
to be carried over to 1978. 

C. THAT Revenue Canada be invited to share in one-half 
the anticipated cost of this year's program on an 
experimental basis, and that Revenue Canada be invited to 
evaluate the program with a view to assuming res- 
ponsibility for funding and co-ordination in future 
years . 

D. THAT the City write to the Minister of National 
Revenue urging that Revenue Canada pay the full 
costs in providing volunteer income tax aid to 
senior citizens, immigrants and low income persons 
in Vancouver in future years, and that Revenue 
Canada be urged to participate with interested 
financial institutions and community groups to 
provide loan advances secured by income tax 
returns where circumstances indicate that useful 
social purpose would be served. 


5 . The 44 Budget 

The Committee had before it for consideration a Manager's 
report dated November 15, 19 77 (copy circulated) in which the 
Director of Social Planning reported on the operating budget for 
The 44 for 1976, 1977 and the estimated 1978 budget. 

A representative of the Director of Social Planning appeared 
before the Committee on this matter and reviewed the report with 
the Committee, pointing out that The 44 is a successful operation 
serving a large number of residents of the Downtown Eastside, 
offering meals, recreation, bathing and laundry facilities. 

In the report, the Director of Social Planning recommended 
approval of the City's share for the 1978 budget and requested 
authorization to present the remainder of the budget to the Deputy 
Minister of Human Resources for approval and further recommended 
that three jobs at The 44 be considered permanent positions. 
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Clause No. 5 Continued 

During discussion, it was noted that included in the budget 
for 1978 are a number of new and non-recurring items for upgrading 
and repairs. 

Following discussion, it was 

RECOmENDED 

A. THAT the 197 8 budget for The 4 4 be approved as 
detailed in the City Manager's report dated 
November 15, 1977, and the amount of $63,747.00 
be approved in advance of the 197 8 operating 
budget for the City's share of operating and 
management costs in 1978. 

B. THAT the Director of Social Planning present 
the remainder of The 44 budget ($204,614.00) 
to the Deputy Minister of Human Resources for 
approval . 

C. THAT City Council recommend to the Deputy 
Minister of Human Resources that the Bathing 
Attendant I and two Bathing Attendant II 
positions at The 4 4 be considered permanent 
positions hence receiving full fringe benefits. 

CONSIDERATION 

6 . Jericho Hangar No. 6 - "Ne Chi Zu" Artists Guild 

The Chairman had agreed to hear a delegation from the "Ne Chi 
Zu" Artists Guild regarding the guild's continued use of Jericho 
Hangar No. 6 and representatives of the guild appeared before the 
Committee this date. Also appearing before the Committee on this 
matter were the chairman and other representatives of the Park 
Board . 

Mr. David Weston of the Ne Chi Zu Artists Guild distributed 
copies and read a brief to the Committee (copy circulated) in which 
the guild requested a five-year tenancy in Hangar No. 6 at Jericho. 

The Chairman of the Committee read to those present a letter 
dated November 22, 1977 (copy circulated) from the chairman of the 
Park Board which advised that at its meeting on Monday, November 21, 
1977, the Park Board passed the following resolution: 

"THAT after December 31, 1977, the Ne Chi Zu Guild be 
allowed to continue using Hangar #6 on a day to day 
basis, on the understanding that no public assembly 
is permitted." 

Mr. Weston of the guild replied that since Hangar No. 6 remains 
in custody of the City, the Board is not empowered to extend or 
grant leases; that the City, as owner, is. 

Representatives of the guild advised the Committee they 
require a more secure tenure in the building in order to improve 
their chances of acquiring Senior government grants. 

The Chairman of the Park Board pointed out that the Board does 
not have any legal way of authorizing occupancy of the Jericho 
hangars and that as the City's Permits & Licenses Department will 
not permit public assembly use of the buildings, therefore, there 
is very limited use of the large Jericho hangars. He advised that 
the Board has had two architects examine the hangars and that both 
of them have concluded it would be more realistic financially to 
build a new building than to renovate the hangars for public use. 
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A staff member of the Park Board, in response to the Committee's 
question, advised that the very lowest estimate to renovate Hangar 
No. 6 to meet City standards would be approximately $164,000.00. 

It was noted by the Chairman of the Committee that Hangar No. 
6 is a concrete reinforced with steel structure and is probably 
one of the best-built buildings in the City. He noted that there 
are other public groups interested in using Hangar Nos. 5 and 6, 
including one organization which wishes to establish an aircraft 


The Chairman of the Park Board noted, however, that the 
aviation museum proposal would encompass both Hangar Nos. 5 and 
6, and that this concept is much too large for the site. 

During discussion, it was noted that the Ne Chi Zu Artists 
Guild does not know the actual total cost of renovations which are 
required to Hangar No. 6. 

It was pointed out during discussion by the spokesman for the 
guild that there is no other structure in the City suitable for the 
creation of large scale sculptures. 

Following further discussion, it was 

RECOMMENDED 

THAT the Park Board be requested to continue discussions 
with the Ne Chi Zu Artists Guild on detailed costs of 
renovating Hangar No. 6 to City standards and on possible 
sources of funding for such renovations. 


THAT the City grant an undertaking to the Ne Chi Zu 
Artists Guild to lease Hangar No. 6 to the guild for 
a period of four to five years on the condition that 
within two years the Ne Chi Zu Artists Guild renovate 
Hangar No. 6 to City standards. 


The Committee having reached tie votes on both recommenda- 
tions, they are submitted to Council for CONSIDERATION. 


(During discussion of the foregoing and prior to the voting 
on the recommendations. Alderman Gerard left the meeting.) 


The meeting adjourned at approximately 3:20 P.M. 


museum . 


- A TIE VOTE RESULTED 


It was 


RECOMMENDED 


- A TIE VOTE RESULTED 



REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


NOVEMBER 24, 1977 


A meeting of the Standing committee, of council on Planning 
and Development was held in the No. 2 committee Room, Third Floor, 
City Hall, on Thursday, November 24, 1977 at approximately 1:30 p.m. 

PRESENT : Alderman Harcourt 

Alderman Brown 

Alderman Kennedy (for Items 2 to 4) 
Alderman puil 

ABSENT : Alderman Gibson 

CLERK TO THE 

COMMITTEE : M. L. Cross 


RECOMMENDATION 

1 . Status of Rezoning Applications 

The committee considered the monthly status report of rezoning 
applications for the month of October, 1977 (on file in the City 
Clerk's office). 

RECOMMENDED 

THAT the monthly report on rezoning applications for the month 
of October, 1977 be received. 


2 . Increase in Residential Accommodation - 
1350 Burrard Street 


On October 20, 1977 the Committee considered a City Manager's 
Report dated August 18, 1977 (copy circulated) wherein the 
Director of Planning reports on a request by Daon Development 
corporation to provide additional residential accommodation in 
place of the allowed commercial on the southerly portion of the 
site at 1350 Burrard Street. The committee deferred considera- 
tion of the matter until the architect was able to make a presenta- 
tion to the Committee . 

Mr. A. Waisman, Waisman Dewar MacDonald, Architects and 
Urban Designers and Mr. D. Stewart, Daon Development Corporation, 
were present. 

Mr. Waisman with the aid of an interchangeable model illus- 
trated to the Committee the development that would be allowed 
under the existing zoning (3x residential plus 3x commercial) 
and their proposed development which would add Ix residential 
in place of the allowed 3x commercial. The resulting 4x resi- 
dential would still be the lowest in major cities in Canada. 
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Mr . Waisman stated that they have lowered the floor space 
ratio from what is presently allowed. From the traffic viewpoint 
residential units will generate fifty per cent of the cars that 
an office building would. Sound in and around the buildings, both 
inside and out, could be handled from a technical viewpoint. A 
ramp could be extended from Hornby Street for the proposed LRT 
link and would not affect the livability of the project. 

The FSR would likely be 3.25 rather than the allowable 3.0. 
Mr. Stewart indicated that the Development Permit Board has the 
power to relax the regulations somewhat and perhaps the 3.25 
residential would not need to go through the public hearing 
process. 

Mr. E. Crickmore, Central Area Planning, stated that the 
increased residential would add more people to the 3 50 dwelling 
units already approved on the site and the department would 
have to consider the question of physical and social impact, 
accommodation mix, etc. Although the Development Permit Board 
does have authority under the by-law to permit slight variations 
this development would represent a major departure from the 
by-law and in order to allow maximum debate on the issue, the 
rezoning process would be necessary. 

The Committee discussed various options for keeping the 
development at FSR 3.0, the maximum they felt should be accepted, 
however, a slightly higher FSR might be accepted after the overall 
situation is studied i.e.. Planner's concerns regarding physical 
and social impact and Engineer's concerns regarding traffic 
and Hornby ramp. 

Mr. Crickmore noted that the second part of the Manager's 
Report dated August 18, 1977, dealt with some of the broader 
issues of providing residential accommodation Downtown. The 
Director of Planning recommended that policies and guidelines 
be prepared as part of the 1978 work programme. 

RECOMMENDED 

A. THAT the City Manager be instructed to meet with staff 
and with developers to come up with an acceptable 
proposal and report back. 

B. THAT the Director of Planning prepare comprehensive 
residential policies and guidelines for the Downtown, 
in co-operation with the Director of Social Planning, 
as part of the 1978 work progreunme . 

3. Housing Corporation of B.C. Lands at 4th Avenue and Discovery 
(to be exchanged for City-owned lands at Pent ic ton and 
Grandview Highway) . 

Council on October 25, 1977 considered a report of the City 
Manager dated October 21, 1977 (on file in the City Clerk's office), 
in which it was noted that the Housing Corporation of B.C. had 
agreed to exchange the properties noted above on the basis of 
two- thirds of the market value of its 4th and Discovery property. 
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subject to the Corporation retaining an option to repurchase 
the site from the City at the same value ($290,580) if the land 
is not developed with non-profit housing. 

Council approved the following: 

" (i) The Housing Corporation of B.C. paying the City the 
sum of $589,800.00, to be credited to the Property 
Endowment Fund. 

(ii) The date of the trade to be October 31, 1977. 

(iii) The option of the Housing Corporation of B.C. to 
repurchase the property be to the satisfaction of 
the Director of Legal Services." 

The Columbia Housing Advisory Association requested that 
they be granted an opportunity of meeting with Council or a 
Committee to resolve the matter of the price of land at 4th 
and Discovery and obtain approval in principle for its use as 
an elderly citizens' development. Council approved the delega- 
tion request before the Planning and Development Committee. 

Mrs. S. Schmid, Executive Director, Columbia Housing Advisory 
Association, on behalf of Discovery Cooperative Housing Associ- 
ation was present. 

The Committee considered a brief dated November 18, 1977 
(copy circulated) in which the Association requests that the 
land be sold to the Cooperative at the City's purchase price 
of $290,580 and the sale of additional property which might be 
created from closure of the Discovery Street end at market value 
less one-third (both subject to satisfactory rezoning) . They 
also request that the City assume the cost of sewer extension 
if it is required. 

Mr. R. Youngberg, Associate Director Area Planning, suggested 
that a staff report be prepared including such things as the 
possible closure, question of density, land economics, municipal 
grants, most appropriate use of the site, sewer extension costs, 
etc . 

Mrs. S. Schmid advised that meetings were being held in 
the community to discuss the proposal. The Committee felt that 
the staff could prepare a report on the technical aspects of the 
proposal at the same time the Association is meeting with com- 
munity groups . The Association could report back to the Com- 
mittee on the results of the meetings with the community. 

RECOMMENDED 

A. THAT City staff prepare a report on the points raised 

in the brief from the Columbia Housing Advisory Associ- 
ation i.e., street closure, most appropriate use of 
site, land cost, sewer extension costs, etc. 


cont ' d 


Report to Council 

Standing committee of council 

on Planning and Development 

November 24, 1977 (111-4) 
clause No. 3 continued ; 

B. THAT the Association proceed with public meetings 

in the community, (to which Aldermen and city staff 
should be invited) and advise the Committee of the 
outcome of the discussions. 


4 . Rezoning for the Kiwassa NIP Area 

The Committee considered a report of the City Manager dated 
November 10, 1977 (copy circulated). On July 12, 1977 Council 
instructed the Director of Planning, after further consultation 
with property owners , to make application to rezone the land 
in Kiwassa from M-1 to a proper zoning which will stabilize 
the residential uses in the area. 

The Committee inquired if the owners of the present industries 
had been contacted. Mr. R. Gates, Area Planning, replied that 
public meetings have been held in the area. Announcements for 
the first public meeting were sent to every property owner and 
the occupant. All minutes of the meetings will be sent to all 
property owners and residents . 

The Committee felt that each industrial owner should be 
contacted personally and the results of the discussions reported 
back . 

RECOMMENDED 

THAT consideration of the City Manager's report dated 
November 10, 1977 be deferred until the Planning Department 
has met with the industrial owners in the Kiwassa Area. 


The meeting adjourned at approximately 3:10 p.m. 


******* 
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STANDING COMMITTEE OF COUNCIL 
ON 

TRANSPORTATION 


November 24, 1977 


A meeting of the Standing Committee of Council on Transportation 
was held on Thursday, November 24, 1977, in the No. 1 Committee Room, 
third floor. City Hall at 3:30 p.m. 


PRESENT: 


Alderman W. Kennedy, Chairman 
Alderman Bellamy 
Alderman Rankin 


ABSENT: 


Alderman Ford 
Alderman Harcourt 


CLERK: 


J. Thomas 


The minutes of the meeting of November 10, 1977, were adopted. 


INFORMATION : 

1. Pedestrian Crossing Conditions: 
Burrard Street at 14th Avenue 

The Committee considered a Manager's Report dated November 9, 
1977, (circulated) in which the City Engineer discussed pedestrian 
crossing conditions on Burrard Street at 14th Avenue. The report 
was requested by the Standing Committee on Planning and Development 
at its meeting on February 15,1977, when discussing the need for 
pedestrian actuated traffic signals in the context of the Kitsilano 
Area Plan Program. 

The report reviewed the traffic situation, traffic volumes 
and accident records which disclosed no pedestrian accidents at the 
intersection in the past five years. The application of the 
pedestrian signal warrant, as a measure of pedestrian crossing 
activity, indicated a pedestrian crossing signal was not needed. 

It was 

RECOMMENDED, 

THAT the report of the City Manager dated November 9, 
1977, be received for information. 


The meeting adjourned at approximately 3:35 p.m. 


FOR COUNCIL ACTION SEE PA6E{S) .i?Sl. 
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PART REPORT TO COUNCIL 



STANDING COMMITTEE OF COUNCIL 
ON 

TRANSPORTATION 

December 1, 1977 

A meeting of the Standing Committee of Council on Transportation 
was held on Thursday, December 1, 1977, at approximately 4:05 p.m., 
in the No. 1 Committee Room, third floor. City Hall. 

PRESENT: Alderman W. Kennedy, Chairman 

Alderman D. Bellamy 

Alderman M. Ford 

Alderman H. Rankin 

ABSENT: Alderman M. Harcourt 

CLERK : J. Thomas 


The minutes of the meeting of November 24, 1977, were adopted. 

RECOMMENDATION : 

1. Taxi Fare Increase 

The Committee had for consideration a Manager's Report dated 
November 25, 1977, (circulated) in which the Director of Finance 
reported on an application by the Vancouver Taxi-Cab Owners' 
Association for an increase in taxi fares. 

In a communication dated October 11, 1977, (circulated) the 
V.T.O.A. referred to the last taxi fare increase in January, 1976. 
Since that time costs of gasoline, insurance, automobiles and 
dispatch fees had increased and the industry was now proposing a 
10% increase in fares in order to keep up with rising expenses. 

The Association requested the following increases: 

The initial flag, or starting fee, to remain 
at $1.00 and the hourly rate or waiting time 
at $10.00 per hour. The proposed meter change 
would be from 70* per mile to 80*; the meter 
drop would then be 10* every l/8th mile 
instead of 10* every l/7th mile. 

The increases proposed represented a 10% increase on an average 
trip of $3.00. 

In the Manager ' s Report the Director of Finance reviewed 
information provided by the V.T.O.A. on costs of operation in 1975, 
1976, and 1977, based on a sample of 57 of the 363 taxis in the City, 
and examined driver remuneration and taxi industry revenues. The 
Director of Finance concluded on the basis of cost increases between 
1976, and 1977, and expected cost increases in 1978, it was felt 
the increases requested by the V.T.O.A. were justified. However, 
since the proposal anticipated costs in 1978, there should be no 
need to review fares again until late 1979. 

Representatives of the taxi industry including Mr. J. A. Dawson, 
President of the V.T.O.A.; and Mr. D. Flint, President of the 
Vancouver Taxi-Cab Employees' Association, were present and aspects 
of the Manager's Report were discussed with the Committee. Mr. 
Dawson indicated approval of the recommendation of the Director of 
Finance and Director of Permits and Licenses contained in the Manager's 
Report. Mr. Flint also agreed the proposal was favourable to the 
employees' organization subject to future discussions between taxi-cab 
owners and drivers. 


Cont'd . 
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Part Report to Council 
Standing Committee of Council 
on Transportation 
December 1, 1977 


(V - 2) 


Clause 1 Cont'd 


It was 
RECOMMENDED, 

A. THAT taxi rates in the City of Vancouver be set at the 
following levels: 

- for the first one eighth of a mile or fraction 
thereof - $1.00 

- for each additional one eighth of a mile or fraction 
thereof - $ .10. 

B. THAT the Director of Legal Services be instructed to bring 
forward the appropriate amending by-law. 



* * * 


'1 
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Board of Administration, November 13, 1970 .... (FINANCE - 2) 


Clause No. 1 (Cont'd.) 


"The amendment to the Charter which would permit non- 
property owners to vote on money by-laws is a simple one 
to Section 267 by merely striking out the words "as owner 
electors" so that the section would read, in part: 


'Where a by-law requires the assent of the electors, 
only those persons whose names appear on the current 
annual list of electors shall be entitled to vote on 
the by-law, and each such person shall be limited to 
one vote . ' 


It would also be necessary to amend Section 184 by striking 
out the following words: 

'provided that any question necessitating the borrowina 
of money on the part of the city shall be submitted to 
owner-electors only.' 

Voting Machines 

The City Clerk has suggested that Council consider the 
question of using voting machines in connection with civic 
elections. One Canadian city is already using them 
and it is the opinion of the City Clerk that in the near 
future it may be economical for the City of Vancouver to 
adopt the same practice. If this practice were to be 
adopted it would involve substantial amendments to the 
Charter and careful consideration of all the consequences 
arising out of the amendments. He has therefore suggested 
that Council may wish to adopt the idea in principle and 
allow the City Clerk and the Corporation Counsel to aive 
the matter further study with a view to amending the Charter 
in 1972. 


Other Amendments suggested by the City Clerk 

There are two other amendments which have been suggested 
by the City Clerk: 

(1) That instead of using the term 'British subject' in 
reference to the voters' list, the wording of the 
'Municipal Act', which uses the term 'Canadian citizen 
or other British subject', be adopted. 


(2) Instead of the present requirement that a person must 
be of the full age of 19 years on the 15th day of June 
in the year in which an election is held, that it be 
provided that as long as the person would be of the 
full age of 19 years on election day he would be en- 
titled to have his name entered in the list of electors." 


YOUR BOARD submits the foregoing report of the Corporation 
Counsel for the consideration of Council. 
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CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 


A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, December 13, 1977, in the Council Chamber, 
commencing at 2:00 p.m. 


PRESENT ; Mayor Volrich 

Aldermen Bellamy, Brown, Ford, Gerard, 
Gibson, Harcourt, Kennedy, 
Marzari, Puil and Rankin. 

CLERK TO THE COUNCIL: D.H. Little. 


PRAYER 

The proceedings in the Council Chamber were opened with 
prayer, offered by the Civic Chaplin, the Reverend Ernest D. 
Eldridge, Pastor of St. Matthias Anglican Church, Vancouver. 

ACKNOWLEDGMENT 

The Mayor acknowledged the presence in the Council Chamber 
of Grades 8 and 9 students from the East Side School (Gladstone 
School) under the direction of their teacher. Miss Heather 
Coulthart . 

'IN CAMERA' MEETING 

The Council was advised there were matters to be considered 
'In Camera' later this day. 

ADOPTION OF MINUTES 

MOVED by Aid. Bellamy 
SECONDED by Aid. Gerard 

THAT the Minutes of the Regular Council Meeting of December 
6, 1977, with the exception of the 'In Camera' meeting, be approved. 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Gerard 
SECONDED by Aid. Bellamy 

THAT this Council resolve itself into Committee of the 
Whole, Mayor Volrich in the Chair. 

- CARRIED UNANIMOUSLY 


COMMUNICATIONS OR PETITIONS 

1. Proposed Standards for 

Civic Theatre Productions. 

In a letter dated December 1st, 1977, the Vancouver Council 
of Women requested to appear before Council as a delegation to 
discuss standards on which stage productions in civic theatres 
can be judged. 

MOVED by Aid. Gerard 

THAT the delegation request from the Vancouver Council of 
Women, be granted. 

- CARRIED UNANIMOUSLY 
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Regular Council, December 13, 1977 2, 

COMMUNICATIONS OR PETITIONS (Cont'd) 

2. Funding of Senior Care 
and Activity Programs. 

A letter from the Marpole-Oakridge Area Council, concerning 
short-fall funding of senior care and activity programs was 
withdrawn as Council was advised the organization wished to 
appear before the Community Services Committee. 


3 . Council Meetings - 1978 

Under date of December 9, 1977, the City Clerk submitted, for 
Council consideration, the proposed 197 8 schedule of Council 
Meetings. The Mayor requested a minor change be made to the 
Clerk's proposed schedule, whereby Council 'skip' October 24, 197 8 
and meet on October 31, 1978. It was, therefore, 

MOVED by Aid. Rankin 

THAT Regular Council Meetings for 197 8 be scheduled as 
follows: 


MLETIIIG DATES 


SKIP COUNCIL 


JANUARY 


10 
17 
24 


JAL^UARY 


3 
31 


FEBRUARY 


7 
14 
21 


FEBRUARY 28 


MARCH 


7 
14 
21 


MARCH 


28 


APRIL 


4 
11 
18 


APRIL 


25 


MAY 


2 
lb 
30 


II 


9 
23 


JUNE 


13 
20 
21 


JUNE 


JULY 
II 


11 

25 


JULY 


4 
18 


AUGUST 


1 
15 
29 


AUGUST 


3 
22 


SEPTEMBER 12 
26 


SEPTEMBER 


19 


OCTOBER 


3 
17 
31 


OCTOBER 


10 
24 


NOVEMBER 


7 
21 
28 


NOVEflbER 14 


DECEMBER 
II 


5 
12 
19 


DECEMBER t 26 


- CARRIED UNANIMOUSLY 


regular Council, December 13, 1977 


733 
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COMMUNICATIONS OR PETITIONS (Cont'd) 

4 . Rezonings 

The Mayor submitted the follov.'ing memorandum dated December 
9, 1977, on Rezonings: 

The Council has approved various rezonings in the past 
three years involving large areas of the City including 
the West End, downtown, Kitsilano and Central Broadway, 
as well as many smaller areas, and many more rezoning 
applications will undoubtedly be coming before Council 
for consideration in the very near future. 

Such rezonings often have a decided effect on the economics 
and characters of the areas affected and on the rights of 
property owners and on property values. 

For many years there has existed a feeling of insecurity in 
residential areas, arising out of the prospect of Council 
imposing higher densities and approving "spot" zonings, 
which often can lead to changes in the character of 
neighbourhoods . 

Such rezonings, therefore, involve serious and important 
decisions of the Council and accordingly I suggest that 
they should require more than a bare majority vote of 
Council for approval. 

The Vancouver Charter presently requires eight votes for 
approval of financial grants and these are often of much 
less consequence than rezonings, and, until recently, even 
heritage designations required a two-third's majority. 

The Municipal Act, governing all other municipalities in 
the Province, requires a two -third's majority vote on all 
rezonings . 

I therefore RECOMMEND the following: 

THAT Council request a Charter amendment to provide that 

any by-law involving a change of zoning shall require a majority 

vote of at least two-thirds of the members of Council, similar 
to the provisions in the Municipal Act. " 


MOVED by Aid. Ford 

THAT the foregoing recommendation of the Mayor, be approved. 

- (Notice) 

MOVED by Aid. Marzari 

THAT Notice be called on the foregoing motion and the matter 
be considered further on January 10th, 1978. 

- CARRIED UNANIMOUSLY 


5 . Christmas Bonus for the Handicapped 

Council on December 6, 1977, directed that the Minister 
of Human Resources be advised of the difficulty being experienced 
by disabled persons in meeting everyday costs of living, and 
requested the Minister to grant a special Christmas bonus allow- 
ance in the amount of $25,00 to all deserving persons in receipt 
of G.A.I.N. for Handicapped. Subsequently, a Telex, dated 
December 12, 1977, was received from the Minister, as follows: 


Cent 'd. . 
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4. 


COMMUNICATIONS OR PETITIONS (Cont'd) 

Christmas Bonus for the Handicapped (Cont'd) 

"Handicapped received $35.00 per month 
over and above the basic social assistance 
rates for 12 months of the year. This 
total is $420.00 which compares with the 
Christmas bonus of $15.00 single rate and 
$25.00 for a family given in December only 
to the clients on basic income assistance. " 


MOVED by Aid. Ford 

THAT the Minister of Human Resources be advised that Council 

is disappointed in his reply and that it feels regular payments 

which are determined on a particular basis, are not related to 

this specific request for a Christmas bonus, and therefore requests 

the Minister reconsider his decision. r-^-D-oT-cT^ 

~ CARRIED 

(Aid. Kennedy opposed) 

6. Pacific National Exhibition 
& Dome Stadium Concept 

In a letter dated December 13, 1977, Alderman Harcourt 
proposed a meeting with the P.N.E. Board of Directors on its 
Concept Plan, to discuss in particular - 

1. the dome stadium concept, 

2. upgrading the P.N.E. grounds and making them 
more accessible to the general public, 

3. traffic and parking problems. 

MOVED by Aid. Harcourt 

THAT a meeting between Council and the Pacific National 
Exhibition Board of Directors be arranged to discuss the whole 
proposed P.N.E. project. 

- CARRIED UNANIMOUSLY 


CITY MANAGER'S & OTHER REPORTS 

A. I^NAGER'S GENERAL REPORT 
DECEMBER 9, 1977 


Works & Utility Matters 
(December 9, 1977) 


The Council considered this report which contains two 
clauses identified as follows : 

Cl. 1: B.C. Hydro Distribution Line Right-of-Way 

Agreement over Air Space - Parcel 1, Block f 

63, D.L. 541, Air Space Parcel Plan 1 | 

Cl. 2: Tender - Supply of Ready-mixed Concrete t 

Clauses 1 and 2 . 

MOVED by Aid. Puil 

THAT the recommendations of the City Manager, as contained 
in clauses 1 and 2, be approved. 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 


Building & Planning Matters 
(December 9, 1977) 


The Council considered this report which contains four 
clauses identified as follows: 

CI. 1: Riley Park N.I. P. Appropriation - Improvements 

to Riley Alternate School 
CI. 2: Kitsilano N.I. P. - 4th Avenue Beautif ication. 

Alma and Collingwood 
CI. 3: Gerhard Juchum's Sculpture - The Lovers 
CI. 4: D.P.A. - 3001-03 Point Grey Road 


Clauses 1-3 inclusive 

MOVED by Aid. Gibson 

THAT the recommendations of the City Manager, as contained 
in clauses 1, 2 and 3, of this report, be approved. 

- CARRIED UNANIMOUSLY 


Development Permit Application 
- 3001-03 Point Grey Road, 
(Clause 4) 


MOVED by Aid. Puil 

THAT the Director of Planning be advised that Council is 
not in favour of granting Development Permit Application #78994 
for 3001-03 Point Grey Road. 

- CARRIED (Rescinded) 
(Aid. Brown, Ford, Gerard, Kennedy and the Mayor opposed) 

For further action on this matter see pages 8, 14 & 15 


MOVED by Aid. Brown, 

THAT the Director of Planning be instructed to include in 
his forthcoming report on the Point Grey Area, the question of 

problems resulting from the application of special survey 
plan 229. 

- CARRIED UNANIMOUSLY 


Finance Matters 
(December 9, 1977) 

The Council considered this report which contains six 
clauses identified as follows: 

West Point Grey Branch Library - Staffing 
and Operating Costs 

Leonardo da Vinci Cultural Centre - Cultural 
Grant Request 

Britannia Community Services Centre - Society 
Agreement 

Pacific Centre Garage Equipment 

Ray-Cam Co-operative Centre - Request for Additional 
Grant to Compensate for Salary Increases 
False Creek, Area 6, Phase 2 Budget 

West Point Grey Branch Library - 
Staffing and Operating Costs. 
(Clause 1) 

MOVED by Aid. Kennedy 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 


CI. 

1: 

CI. 

2: 

CI. 

3: 

CI. 

4: 

CI. 

5: 

CI. 

6: 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd.) 


Finance Matters (Cont'd) 

Leonardo da Vinci Cultural Centre 
Cultural Grant Request 
(Clause 2) 


MOVED by Aid. Rankin 

THAT a grant in the amount of $1,000 be approved for the 
Leonardo da Vinci Cultural Centre for its Christmas Concert. 

- LOST NOT HAVING 
RECEIVED THE 
REQUIRED MAJORITY 

(Aid. Brown, Ford, Gerard and Puil opposed) 


Clauses 3 and 4 . 

MOVED by Aid. Puil 

THAT the recommendations of the City Manager, as contained 
in clauses 3 and 4 of this report, be approved. 

- CARRIED UNANIMOUSLY 


Ray-Cam Co-operative Centre - 
Request for Additional Grant to 
Compensate for Salary Increases 
(Clause 5) 


The City Manager circulated a substitute clause, which 
amended certain figures in the original report. 

MOVED by Aid. Rankin 

THAT the recommendation of the City Manager, as contained 
in this amended clause, be approved, 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 

False Creek, Area 6, 
Phase 2 - Budget 
(Clause 6) 


MOVED by Aid. Harcourt 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 

After consideration of the foregoing the Mayor advised 
that he has requested the City Manager to submit ways and means 
whereby non-policy routine items involving development of False 
Creek and Champlain Heights could be handled on an administrative 
basis . 


Personnel Matters 
(December 9, 1977) 

Leave of Absence with Pay - 
Mrs. A.I. Derby - Clerk IV 

Moved By Aid. Kennedy 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Property Hatters 
(December 9, 19 77) 

The Council considered this report which contains five 
clauses identified as follows: 

CI. 1: Encroachment over Portion of City-owned Lot 

N/S 400 Block Prior Street 
CI. 2: Sale of City-owned Lot - S/S 80 Block East 

Hastings Street 
CI. 3: Request by Purchaser to Defer Payment on his 

Acquisition of two foot strip of City-owned Lot 

S/S King Edward, West of John Street 
CI. 4: Burrard Street Widening - 2130 Burrard Street 

Compensation to Lessee 
CI. 5: Sale of Land to Conf ratellanza Italo-Canadese 

Society - Thunderbird Neighbourhood 


Clauses 1, 3 and 4. 

MOVED by Aid. Harcourt 

THAT the recommendations of the City Manager, as contained 
in clauses 1, 3 and 4 of this report, be approved. 

- CARRIED UNANIMOUSLY 


Sale of City-owned Lot - 

8 00 Block East Hastings Street 

(Clause 2) 


MOVED by Aid. Harcourt 

THAT this clause be referred back to the Supervisor of 
Properties for further consideration. 

- CARRIED UNANIMOUSLY 

Sale of Land - Thunderbird Neighbourhood 
(Clause 5) 


MOVED by Aid. Kennedy 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved and the Director of Planning be 
asked to report on the question of resubdivision and service 
of the lots for sale a,s single family residential lots on the 
open market. 

- CARRIED UNANIMOUSLY 


B. Vancouver Museum and Planetarium 
Association - Contract Renewal. 

MOVED by Aid. Harcourt 

THAT consideration of this report be referred to a special 
meeting of the Finance and Administration Committee with the 
Vancouver Museum and Planetarium Association, and the present 
Agreement between the City and the Association be extended for 
two months to February 28, 1978: 

FURTHER THAT all members of Council be invited to this meeting. 

- CARRIED UNANIMOUSLY 

C . Champlain Heights - Enclave Three 

MOVED by Aid. Rankin 

THAT the recommendation of the City Manager, as contained 
in this report, be approved. 

- CARRIED 


(Aid. Kennedy opposed) 
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Development Permit Application - 
3001-03 Point Grey Road 

At this point in the proceedings the Mayor advised that Mr. 
Hauff, the owner of 3001-03 Point Grey Road, wished to address 
Council on this topic which had been dealt with earlier this day. 

Mr. Hauff briefly explained his application and stated that 

he had obtained favourable reaction from several neighbours in 
the area. 

MOVED by Aid. Gerard 

THAT the motion by Alderman Puil passed earlier this day, 
be rescinded. 

- LOST 

(Aid. Bellamy, Gibson, Harcourt, Marzari, Puil, 
and Rankin opposed) 

For further action on this matter see pages 14 & 15. 


D. Market Housing Development - 
Langara - Unit Mix. 

In considering this report Council received further 
information from Mr. R. B. Biely, the Project Manager for the 
development. The Manager also submitted an amended recommend- 
ation 'B' for Council consideration. 

MOVED by Aid. Harcourt 

A. THAT the requested amendment to the suite mix requirement 
established by Council on November 30, 1976, be not approved: 

B. THAT approval be given to an amendment to the suite mix 
requirements whereby of the maximum total of 88 units 
permitted on the site: 

No more than 22 units shall be 2 bedroom or 
1 bedroom and a den. 

No more than 11 units shall be 1 bedroom 
and a den. 

No more than 33 units shall be 2 bedroom 
and a den , and 

No less than 33 units shall be 3 bedroom. 

The den, in all instances, to be so designed to 
permit conversion into a functional additional 
bedroom. 

- CARRIED 

(Aid. Puil and Rankin opposed) 


E. Liquor Permit Application - 
1-7 Alexander Street 

MOVED by Aid. Bellamy 

THAT the Director of Planning be advised that Council has 
no objection to the approval of this Development Permit Application 
providing the Holding Bar has a seating capacity of a maximum of 

^° P^^^°"^- _ CARRIED 


(Aid. Gibson opposed) 


Regular Council, December 13, 1977 

CITY MANAGER'S AND OTHER REPORTS (Cont'd) 


739 

9 


F. Request to Resume Operating 

Responsibility for Taylor Manor 

In considering this clause. Council noted a memorandum 
from the City Manager dated December 12, 1977, in which he 
recommended Council agree to operate Taylor Manor as of January 
1, 1978, subject to two conditions. 


MOVED by Aid. Ford 

THAT the City Manager's report of December 9, 1977, be 
received and Council agree to operate Taylor Manor as of 
January 1, 1978, subject to: 


a) negotiation for funding formula satisfactory 
to the Director of Finance, as outlined in 
the Medical Health Officer's report, 

b) negotiation of a satisfactory arrangement for 
wages and fringe benefits of staff who elect 
to transfer to the City, 

c) Council seeking a responsible non-profit societv 
to operate the facility. 

- CARRIED UNANIMOUSLY 


G. Spur Track Crossing and Easement 
Agreement - Stewart and Rogers 
North of Powell. 

MOVED by Aid. Marzari 

THAT the recommendation of the City Manager, as contained 
in this report, be approved. 

- CARRIED UNANIMOUSLY 


I. Report of Standing Committee 
on Finance and Administration 
December 1, 1977 


Department Reviews - 
Planning Department. 

MOVED by Aid. Harcourt 

THAT the recommendation of 
in this report, be approved. 


the Committer, as contained 

- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

II. Report of Standing Committee 
on Community Services, 
December 1, 1977 

Tlie Council considered this report which contains five 
clauses identified as follows: 

Request for Surplus City Furniture & Equipment 
Vancouver Women's Health Collective 
Delegation from Kitsilano Tenants Association 
2020 Vine Street 
Prostitution Report 

Provincial Liquor Regulations - Meeting with 
General Manager 

Request for Used City Vehicle - Grandview Free 
Store Workshop Society 


CI. 

1: 

CI. 

2: 

CI. 

3 : 

CI. 

4: 

CI. 

5: 


Clauses 1, and 2. 

MOVED by Aid. Rankin 

THAT clause 1 be received for information, and the 
recommendations of the Committee, as contained in clause 2, 
be approved. _ ^^^i^j^pjgp UNANIMOUSLY 


Prostitution Report 
(Clause 3) 

MOVED by Aid. Rankin 

THAT the recommendations of the Committee, as contained 
in this clause, be approved. 

- CARRIED 

(Alderman Kennedy was opposed to recommendation 'A') 


Provincial Liquor Regulations 
Meeting with General Manager 
(Clause 4) 


Prior to considering this clause. Alderman Rankin advised 
that the B.C. Hotels Association wish to have the item deferred 
until the Council meeting of January 17, 1978, at which time 
it will provide additional information. 

MOVED by Aid. Rankin 

THAT this clause be deferred until January 17, 1978 Council 
meeting, and the delegation from the B.C. Hotels Association 
be heard at that time. 

- CARRIED UNANIMOUSLY 

Request for Used City Vehicle 
Grandview Free Store Workshop Society 
(Clause 5) 


MOVED by Aid. Rankin 

THAT the recommendation of the Committee, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 
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Board of Administration, November 13, 1970 (FINANCE - 3) 


2. Request for Refund of Taxes: 
Scottish Agencies 

The Corporation Counsel reports as follows: 

"Mr. Walter W. Campbell, on behalf of Scottish Agencies, has 
requested a refund of taxes paid last year with respect to 
Lots 519 and 520, Hastings Townsite. This property, situate 
at the South-west corner of McGill and Cassiar Streets, was 
expropriated on May 31, 1968, in connection with Urban 
Renewal Scheme No. 6 which encompasses an area of approximately 
seven acres at the approach to the Second Narrows Bridge . 

The City appointed its arbitrator at the same time as the 
Resolution to expropriate was passed but Mr. Campbell did 
not appoint his arbitrator until February of this year. The 
third arbitrator was appointed shortly thereafter and the 
arbitration hearings were held in April and May. 

In the meantime taxes continued to mount up and the property 
was sold for taxes in 1968. To preserve the status quo it 
was suggested to Mr. Campbell and to his solicitor that the 
City would advance sufficient funds to redeem the property 
and to pay the taxes up to date. It was implicitly stated 
that the payment of taxes was by way of advance and would 
be deducted from any amount that might be awarded as compen- 
sation for the property. Mr. Campbell, as mentioned in his 
letter, declined the proposition and paid sufficient money 
to redeem the property. I am told by the Tax Department 
that the property will be put up at Tax Sale on November 4, 
1970, but I have made arrangements for the City to pay all 
the taxes outstanding by way of advance against the compen- 
sation . 

The passage of the expropriating resolution does not vest the 
property in the City and it remains the liability of the owner 
until this is done. There is no responsibility in the City 
to pay the taxes until the property is transferred over to it 
and no obligation on the part of the City to refund the taxes 
paid by Scottish Agencies in the interval." 

Your Board submits the foregoing request of Scottish 
Agencies for the consideration of Council. 


******** 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 


III. Report of Standing Committee 
on Planning and Development, 
December 1, 19 77 


The Council considered this report which contains four 
clauses identified as follows: 


CI. 1: Open Space East of Denman 

CI. 2: The Residential Rehabilitation Assistance 

Program - Status Report 
CI. 3: Status of Rezoning Applications 

Cl . 4: London Plane Trees ■<- Planting 


Clauses 1-3 inclusive 

MOVED by Aid. Harcourt 

THAT the recommendations of the Committee, as contained in 
clauses 1, 2, and 3 of this report, be approved. 

- CARRIED UNANIMOUSLY 


London Plane Trees - Planting 
(Clause 4) 


MOVED by Aid. Harcourt 

THAT this clause in the report be received for information 

- CARRIED UNANIMOUSLY 


MOVED by Aid Kennedy 

THAT the Provincial Government be asked to reconsider the 
question of using London Plane Trees. 

- CARRIED 

(Aid. Gerard, Puil and the Mayor opposed) 


IV Report of Standing Committee 
on Transportation 
December 1, 1977. 


Request for Transit Services - 
Vancouver Museum/Planetarium 
and Archives Complex 


MOVED by Aid. Kennedy 

THAT the recommendations of the Committee, as contained 
in this clause, be approved. 

- CARRIED 

(Aid. Puil opposed) 


MOVED by Aid. Kennedy 

THAT discussions take place with B.C. Hydro on the feasibility 
of a jitney-type bus operating between the hotels, bus 
terminals, and the Vancouver Museum/Planetarium and Archives 
Complex . 

- CARRIED UNANIMOUSLY 


Regular Council, December 13, 1977. 

CIVIC RECOGNITION - Mrs. Marianne Linnell 


At this point in the proceedings former Alderman - Mrs. 
Marianne Linnell - was formally granted the Freedom of the 
City. Mayor Volrich paid tribute to Mrs. Linnell ' s service 
to the citizens of the City and presented her with an 
illuminated scroll, a gold medallion and a free-parking plaque. 
Mrs. Linnell responded in appreciation. 


The Council recessed at 3:50 p.m., and 
following an 'In Camera' meeting in the 
Mayor's office, reconvened in the Council 
Chamber at approximately 4:40 p.m. 


CITY MANAGER'S AND OTHER REPORTS (cont'd) 

V. Report of Standing Committee 
on Community Services, 
December 1, 1977 


Day Care 
(Clause 1) 

MOVED by Aid. Rankin, 

THAT the recommendation of the Committee contained in this 
Clause be approved. 

- CARRIED UNANIMOUSLY 


VI. Report of Special Joint Meeting of Standing 
Committee on Finance and Administration and 
Vancouver School Board Finance Committee, 
December 7, 1977 


MOVED by Aid. Brown, 

THAT this report be received for information. 

- CARRIED UNANIMOUSLY 

In connection with this report, the Mayor advised the 
increase in the mill rate, taken in conjunction with the 
increase in assessments, would have the effect of increasing 
school taxes on an average City property by 19%. He had 
sent a telegram to Premier Bennett protesting this increase 
and requesting a meeting to discuss the City's position. 
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VII. Report of Standing Committee 
on Community Services, 
December 8, 19 7 7 

The Council considered this report which contains seven 
clauses identified as follows: 


CI. 

1: 

CI. 

2: 

CI. 

3: 

CI. 

4: 

CI. 

5: 

CI. 

6: 

CI. 

7: 


False Creek Handicapped Residence 

Lodging House at 309 Carrall Street 

Request for Surplus City Furniture & Equipment 

Sunrise East Learning Centre Society 

Grant Request - Neighbourhood Services Association, 

Mount Pleasant Neighbourhood House 

Sale of Rubbing Alcohol 

Teenage Discotheques 

Liquor Permit Application - 352 Water Street 


False Creek Handicapped 
Residence (Clause 1) 

In considering this Clause, Council was advised that there 
was a strong possibility use of the ramp would be approved 
if the University Non-Profit Society allowed egress 

from the ramp on to their property. The City Manager was requested 
to initiate discussions with the University Non-Profit Society 
and request the Society to reconsider its decision in this matter. 

MOVED by Aid. Rankin, 

THAT recommendations A, B and D of the Committee contained 
in this Clause be approved and recommendation C be amended and 
then approved as follows: 

"THAT whenever a significant portion of a building is 
closed down as a result of action taken by City staff 
under City or Provincial regulations, the reasons for 
such closure be reported as soon as possible to the 
Community Services Committee." 

- CARRIED UNANIMOUSLY 

Clauses 2 and 3 

MOVED by Aid. Rankin, 

THAT the recommendation of the Committee contained in 
Clause 2 be approved and Clause 3 be received for information. 

- CARRIED UNANIMOUSLY 

Grant Request: Neighbourhood Services 
Association - Mt. Pleasant Neighbourhood 
House (Clause 4) 

MOVED by Aid. Rankin, 

THAT recommendation A of the Committee contained in 
this Clause be approved. 

- LOST NOT HAVING 
RECEIVED THE REQUIRED 
I^IAJORITY 

(Aldermen Gerard, Kennedy, Puil and the Mayor opposed) 

MOVED by Aid. Rankin, 

THAT recommendations B and C of the Committee contained 
in this Clause be approved. 

- CARRIED UNANIMOUSLY 


cont • d. . . . 
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Report of Standing Committee 
on Community Services, 
December 8, 1977 (cont'd) 

Sale of Rubbing Alcohol 
(Clause 5) 


MOVED by Aid. Rankin, 

THAT recommendation A of the Committee contained in this 
Clause be approved and recommendation B be amended and then 
approved as follows: 

"THAT City officials be instructed to constantly monitor 
the sale of rubbing alcohol in the City and report to 
the Community Services Committee on a quarterly basis 
on the sale of rubbing alcohol and similar products." 

- CARRIED UNANIMOUSLY 

(Underlining denotes amendment) 

Teenage Discotheques 
(Clause 6) 


MOVED by Aid. Rankin, 

THAT the recommendation of the Committee contained in this 
Clause be approved. 

- CARRIED 

(Aldermen Gerard and Marzari opposed) 

Liquor Permit Application - 
352 Water Street (Clause 7) 

MOVED by Aid. Rankin, 

THAT recommendation A of the Committee contained in this 
Clause be approved and recommendation B be amended and then 
approved as follows: 

"THAT in any reports to the Community Services Committee 
dealing with licensed premises, officials be instructed 
to contact the Medical Health Officer and Chief 
Constable and report to the Committee any relevant 
information at hand concerning the operation of the 
premises. " 

- CARRIED UNANIMOUSLY 


Building & Planning Matters 
(December 9, 1977) (cont'd) 

D.P.A. 3001-03 Point Grey 
Road (Clause 4) (cont'd) 

The Mayor referred to Council's action earlier this day 
when dealing with a development permit application for 3001-03 
Point Grey Road and advised several members of Council had 
requested the matter be reconsidered in view of the applicant's 
announced intention to proceed with the development of a duplex on 
the site under an existing valid development permit issued on 
February 10, 1977. Council noted the Director of Planning 
considered the earlier application inferior to the application 
refused by Council earlier this day. 

MOVED by Aid. Puil, 

THAT the rules governing in respect of a further consideration 
of this matter be suspended for this consideration. 

- CARRIED UNAl^IMOUSLY 
AND BY THE REQUIRED 
MAJORITY 

cont • d . . . . 
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CITY I^ANAGER'S AND OTHER REPORTS (cont'd) 

Building & Planning Matters 
(December 9, 1977) (cont'd) 

D.P.A. 3001-03 Point Grey 
Road (Clause 4) (cont'd) 

MOVED by Aid. Puil, 

THAT the previous decision of Council earlier this day be 
rescinded. 

- CARRIED BY THE 

/Ai^ V- o 1 • ^^ REQUIRED MAJORITY 

(Alderman Rankin opposed) 

MOVED by Aid. Puil, 

THAT the Director of Planning be advised Council has no 
objection to the issuance of Development Permit No. 78994 
relating to the construction of a two-storey duplex at 3001-03 
Point Grey Road. 

- CARRIED 

(Alderman Rankin opposed) 


VIII. Report of Standing Committee 
on Planning and Development, 
December 8, 1977 


The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Kitsilano N.I. P. Sale of Properties - 

1900 Block West 2nd Avenue 
CI. 2: Airport Planning Process 

CI. 3: Harbour Park - Market Consultant's Report 
Clauses 1 and 2 

MOVED by Aid. Harcourt, 

THAT the recommendations of the Committee contained in 
Clauses 1 and 2 be approved. 

- CARRIED UNANIMOUSLY 

Harbour Park - Market 
Consultant's Report (Clause 3) 

In considering this whole matter, the Mayor expressed the 
view that Council should determine the proposal in recommendation 
C before proceeding further. Recommendation C reads: 

"C. THAT the following assumption be approved: 

'To recoup the City's original capital cost 
of the property should not be a major factor 
in planning for the site.'" 

MOVED by Aid. Rankin, 

THAT the City accept the proposition that the approximately 
$4.5 million intended to be recovered from the site is not now 
recoverable and therefore this sum be permanently allocated to 
the site from revenue reserve. 

- CARRIED 

(Aldermen Bellamy, Ford, Gerard, Harcourt and the 
Mayor opposed) 

It was noted there was a Notice of Motion before Council 
requesting that a plebiscite be held in November, 1978, to seek 
voters' views on the types of usage for the site. 


cont'd. 
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CITY IIANAGER'S AND OTHER REPORTS (cont'd) 

Harbour Park - Market Consultant's 
Report (Clause 3) (cont'd) 

In answer to the Mayor's enquiry. Alderman Harcourt and 
Alderman Ford expressed agreement in having their Notice of 
Motion considered now on a motion basis, however, before debate 
followed. Notice was called by Alderman Marzari and it was 
decided to consider each item separately as contained in the 
report, and therefore recorded as follows: 


MOVED by Aid. Harcourt, 

THAT recommendation A of the Committee contained in this 
Clause be approved. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Harcourt, 

THAT recommendation B of the Committee contained in this 
Clause be approved. 

- CARRIED 

(Alderman Gerard and the Mayor opposed) 

(For Recommendation C, see page 15.) 

MOVED by Aid. Harcourt, 

THAT recommendation D of the Committee contained in this 
Clause be approved. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Harcourt, 

THAT recommendation E of the Committee contained in this 
Clause be amended and then approved as follows: 

"THAT the Chilco loop be eliminated and replaced by a 
non-terminal turn around utilizing the existing over- 
pass in Stanley Park and Alberni Street be utilized 
as access to the causeway; further that the City 
Engineer, in co-operation with the Park Board , be directed 
to negotiate with the Department of Highways towards 
having these works done at the Provincial Government's 
expense as part of the causeway rebuilding." 

- CARRIED UNANIMOUSLY 

(Underlining denotes amendment) 


MOVED by Aid. Harcourt, 

THAT recommendation F of the Committee contained in this 
Clause be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt, 

THAT recommendation G of the Committee contained in this 
Clause be approved. 

- CARRIED 

(Alderman Gerard opposed) 

MOVED by Aid. Harcourt, 

THAT recommendation H of the Committee contained in this 
Clause be approved. 

- CARRIED 

(Aldermen Bellamy, Gerard and the Mayor opposed) 


cont ' d. 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Harbour Park - Market Consultant's 
Report (Clause 3) (cont'd) 

MOVED by Aid. Harcourt, 

THAT recommendation I of the Committee contained in this 
Clause be approved. 

- CARRIED 

(Aldermen Bellamy, Gerard and the Mayor opposed) 

MOVED by Aid. Harcourt, 

THAT recommendation J of the Committee contained in this 
Clause be approved. 

- CARRIED 

(Aldermen Bellamy, Gerard and the Mayor opposed) 

MOVED by Aid. Harcourt, 

THAT recommendation K of the Committee contained in this 
Clause be approved. 

- CARRIED 

(Aldermen Bellamy, Gerard and the Mayor opposed) 


G.V.R.D. Matters 

The Council indicated to the Vancouver Directors on the 
Greater Vancouver Regional District that they would support 
the reappointment of Mayor J.M. Campbell, City of Port 
Coquitlam, as Chairman of the G.V.R.D. Board of Directors. 

It was agreed that Alderman Harcourt request the G.V.R.D. 
to invite the Minister of Municipal Affairs to appoint a staff 
member to take part in G.V.R.D. discussions on Liveable Region 
strategy. 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Rankin, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Rankin, 
SECONDED by Aid. Harcourt, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


Regular Council, December 13, 1977 


BY-LAWS 

1. BY-LAW TO AMEND CERTAIN ZONING BY-LAWS 
AND BY-LAW NO. 35 75, BEING THE ZONING 
AND DEVELOPMENT BY-LAW (2615 Ash Street 
and 6 36 West 10th Avenue) 


MOVED by Aid. Rankin, 
SECONDED by Aid. Harcourt, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Rankin, 
SECONDED by Aid. Harcourt, 

THAT the By-law be given second and third readings and the 

Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

2. BY-LAW TO AMEND THE MINIMUM AND 
MAXIMUM FINE PROVISIONS OF 
VARIOUS BY-LAWS (Pound, Fines and 
Penalties, Discharge of Firearms) 

MOVED by Aid, Rankin, 
SECONDED by Aid. Brown, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Rankin, 
SECONDED by Aid. Brown, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


3. BY-LAW TO AI4END BY-LAW NO. 3575, 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW (N/S East 31st Avenue 
approximately 135' east of Eraser) 

MOVED by Aid. Ford, 
SECONDED by Aid. Puil, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Ford, 
SECONDED by Aid. Puil, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 
(Alderman Harcourt was excused from voting on this By-law) 
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BY-LAWS (cont'd) 


4. BY-LAW TO AMEND BY-LAW NO. 3575, 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW (176 East 14th Avenue) 

MOVED by Aid. Brown, 
SECONDED by Aid. Gibson, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Brown, 
SECONDED by Aid. Gibson, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 
(Alderman Marzari was excused from voting on this By-law) 

5. BY-LAW TO AMEND BY-LAW NO. 4 299, 
BEING THE VEHICLES FOR HIRE 
BY-LAW 


MOVED by Aid. Kennedy, 
SECONDED by Aid. Rankin, 

THAT the By-law be introduced and read a first time. 

- CARRIED 

(Alderman Puil opposed) 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Kennedy, 
SECONDED by Aid. Rankin, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED 

(Alderman Puil opposed) 


MOTIONS 

A. Sidewalk - Chestnut Street, West Side, 
from Cornwall Avenue to a point approx- 
imately 50.2 6 feet north of Greer Avenue 

MOVED by Aid. Gerard, 
SECONDED by Aid. Kennedy, 

THAT WHEREAS the Council of the City of Vancouver is desirous 
of constructing a Portland cement concrete sidewalk, five feet in 
width, on the west side of Chestnut Street from Cornwall Avenue to 
a point approximately 50.26 feet north of Greer Avenue; 

AND WHEREAS it is hereby declared that it is necessary in 
the public interest that the said sidewalk be constructed on the 
west side of the said portion of Chestnut Street; 

AND WHEREAS the Council deems that the said sidewalk will 
specially benefit the real property fronting or abutting on 
the said portion of Chestnut Street; 


cont'd. . . . 
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MOTIONS (cont'd) 


Sidewalk - Chestnut Street, West Side, from 
Cornwall Avenue to a point approximately 
50.26 feet north of Greer Avenue (cont'd) 

AND WHEREAS the Council may by authority contained in 
Section 506 of the Vancouver Charter by resolution passed by 
two- thirds of all its members, undertake and carry out the 
construction of the said sidewalk and assess the cost thereof 
against the real property so deemed to be specially benefited 
as a local improvement; 

THEREFORE BE IT RESOLVED THAT a Portland cement concrete 
sidewalk, five feet in width, together with all other necessary 
and incidental work in connection therewith, be constructed on 
the west side of Chestnut Street from Cornwall Avenue to a point 
approximately 50.26 feet north of Greer Avenue; 

FURTHER BE IT RESOLVED THAT the cost of the construction of 
the said sidewalk and all other necessary and incidental work in 
connection therewith be assessed against the real property 
fronting and abutting thereon as a local improvement upon the 
basis provided in By-law No. 3614, being the Local Improvement 
Procedure By-law, subject however to the limitation prescribed 
in the Vancouver Charter aforesaid; 

AND FURTHER BE IT RESOLVED THAT the proportion of the cost 
of the construction of the said sidewalk and all other necessary 
and incidental work in connection therewith to be borne by the 
City pursuant to the Local Improvement Procedure By-law and the 
Vancouver Charter aforesaid, be assumed by the City and be paid 
ou-c of the general revenue of the City or out of the capital 
funds raised by the issue of debentures upon the general revenue 
of the City. 


1. Leave of Absence - 
Alderman Rankin 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Marzari, 

THAT Alderman Rankin be granted leave of absence for the 
month of January, 1978. 


MOVED by Aid. Bellamy, 

THAT the original motel development project for 3090 
Kingsway be permitted to proceed. 


The Mayor suggested that it was not advisable to introduce 
a motion at this time but suggested the Alderman, if he wished, 
could bring the matter before Council by way of Notice. The 
Mayor agreed to meet with Alderman Bellamy to discuss the matter 
further. 


- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 


- CARRIED UNANIMOUSLY 


ENQUIRIES AND OTHER I^IATTERS 


Alderman Bellamy - 
Kingsway Rezoning Freeze 
Motel Project 


enquired as to current status 
of a motel project which had 
been stalled because of the 
current freeze on rezoning on 
portions of Kingsway. The 
developer had advised him 
that the whole project was 
under reconsideration by the 
Planning Department for 
further report to Council. 


245 


BOARD OF ADMINISTRATION 


PERSONNEL MATTERS 


REGULAR REPORT OCTOBER 30, 1970 

RECOMMENDATION 

1 . Fire Department Residence Requirements 

The Fire Chief reports as follows: 

"On September 13, 1966, City Council adopted a report of the 
Standing Committee on Civic Services recommending an extension 
of the boundaries for Fire Department Staff residence- It was 
further recommended that up to 25% only of the Fire Department 
Staff, subject to the approval of the Fire Chief, be permitted 
to live outside the previous boundaries but within the proposed 
new boundaries and that the regulations be reviewed in two 
years time - 

On November 1, 1968, a further report by the Fire Chief was 
submitted to Council recommending the continuation of the 
extended boundaries with a further review to be made in 
September, 1970- 

The Fire Chief now reports that the extended boundaries with 
the limit of 25% staff residing in these extended areas is 
satisfactory and recommends the present regulations governing 
Fire Department Staff be adopted-" 

Your Board RECOMMENDS the foregoing report of the Fire 
Chief be adopted - 


FOR ADOPTION III PAGE(S) DJ^ 
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Alderman Ford - 
Christmas Bonus for 
Disabled Persons 


advised that subsequent to 
her report to Council on this 
matter earlier this day, the 
Minister of Human Resources 
contacted her by telephone 
and indicated he would be 
prepared to recommend to the 
Treasury Board that the 
Government grant a Christmas 
bonus to the handicapped 
subject to Council agreeing to 
paying one-half of the cost of 
the bonus from the Provincial 
Government's $6 million welfare 
grant to the City. 


MOVED by Aid. Ford, 

THAT the City accept the Minister's proposal and agree" 
to contribute one-half of the cost of the bonus as proposed 
by the Minister. 

- LOST 

(Aldermen Bellamy, Brown, Ford, Gerard, Gibson, Harcourt, 
Kennedy, Marzari, Puil and the Mayor opposed) 

The Mayor advised he would inform the Minister of Council's 
concern in this matter and ask his reconsideration. 


Alderman Marzari - 

Sale of Alcoholic Product 

(Wonder Wine) in Supermarkets 


referred to a memo from Mr. 
Al Clapp drawing attention to 
the sale in local supermarkets 
of an alcoholic product under 
the brand name of Wonder Wine. 


MOVED by Aid. Marzari, 

THAT the Premier and Minister of Consumer Affairs be informed 
of Council's concern that an alcoholic beverage is on sale in City 
supermarkets, and request the Provincial Government to take 
appropriate action to ban the sale of such products in retail stores. 

(Notice) 

(Notice was called and recognized by the Chair) 


The Council adjourned at approximately 6:00 p.m. 


The foregoing are Minutes of the Regular Council Meeting 
of December 13, 1977, adopted ory^anuary 10, 1978. 


MAYOR 
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Manager's Report, December 9 , 1911 (WORKS A-1: 1) 

WORKS S, UTILITY HATTERS 
CITY ENGINEER'S REPORT 

RECOIMENDATIONS 

1. B.C. Hydro Distribution Line Right-of-Way 
Agreement Over Air Space - Parcel 1, 
Block 63, D.L. 541, Air Space Parcel Plan 1 

The City Engineer reports as follows: 

"Famous Players Limited is the registered owner of an air space parcel over 
the lane west of Seymour St. between Robson and Smithe Streets. A passageway 
constructed across the lane by Famous Players required that the B.C. Hydro 
powerline be placed underground beneath the air space parcel and that certain 
attachments be fixed to the passageway to support Hydro's pole lines on each 
side. 

Famous Players and B.C. Hydro have entered into a Right-of-Way Agreement which 
gives B.C. Hydro the right to install and maintain these attachments in the 
air space parcel. 

The City holds a Right of First Refusal on this Air Space Parcel and is being 
asked to consent to the registration of the Right-of-Way Agreement in priority 
to the Right of First Refusal. 

The City Engineer sees no objections to the City consenting that the Right-of- 
Way Agreement have priority over the Right of First Refusal. 

Accordingly, the City Engineer recommends that the Director of Legal Services 
be authorized to arrange for execution of the Right-of-Way Agreement." 

The City Manager RECOMMENDS that the foregoing recommendation of the City 
Engineer be approved. 

2. Tender No. 58-77-6 - 

Supply of Ready-mixed Concrete 

The City Engineer and Purchasing Agent report as follows: 

"Tenders for the above were opened on September 19, 1977 and referred to the 
City Engineer and Purchasing Agent for report. 

The working copy of the tabulation is on file in the Purchasing Agent's Office. 

Funds for all purchases are available in the Annual Revenue and Capital Budgets. 

The 7% Provincial S.S. Tax is in addition to all prices shown in this report 
and in the tabulation. 

The tenders provide for the supply of ready-mixed concrete as follows:- 

(a) pick-up by City trucks from the suppliers' depot(s) (estimated 60%), and 

(b) delivery by the supplier to job-sites (estimated 40%). 

Provision is also made for the award of the picked-up portion of concrete to 
more than one supplier, so that the City may take advantage of the lowest on- 
site price, after both material and hauling costs have been considered. 

Ocean Construction Supplies Ltd. submitted the low bid for the picked-up portion 
of ready-mixed concrete. 

We feel that, as in the past, it would be advantageous to have a contract with 
more than one supplier, and are recommending that an unspecified amount of 
picked-up ready-mix be awarded to La Farge Concrete Ltd. to provide for:- 

a) occasional small loads to work sites in the ijrmediate vicinity of their plant. 

b) an alternative source in the event of an Ocean Construction Plant shutdown for 
repairs. 

cont'd. . . . 
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(WORKS A-1: 2) 


Clause No. 2 continued 

The other two bidders were not considered because - 

a) Kask Bros. plant is located in Burnaby, 

b) Econo Mix Ltd. do not have facilities at their plant to enable fully prepared 
ready-mix to be dumped directly into City trucks. It would first have to be 
dumped into a mixer truck and then transferred to City vehicles. 

The City Engineer and Purchasing Agent recommend acceptance of the bids for the 
supply of Ready-Mixed Concrete, as and when required, for a 12 month period, as 
follows: 

A. Ready-Mixed Concrete Picked Up By City Trucks From The Suppliers' Depot(s). 

- Ocean Construction Supplies Ltd. 

- LaFarge Concrete Ltd. 

An unspecified portion of ready-mixed concrete from each supplier, at a 
total estimated cost of $325,000. 

B. Ready-Mixed Concrete Delivered by the Supplier to Job-Sites. 

- Ocean Construction Supplies Ltd. - low bid for Type 1528 Ready-Mixed 
Concrete, at a total estimated cost of $50,550.00. 

- Kask Bros. Ready-Mix Ltd. - low bid for Type 3028 Ready-Mixed Concrete, 
at a total estimated cost of $271 ,950.00.*' 

The City Manager RECOMMENDS that the recommendation of the City Engineer 
and Purchasing Agent be approved, subject to a contract satisfactory to 
the Director of Legal Services. 
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BUILDING & PLANNING MATTERS 


RECOMMENDATIONS : 


1. Riley Park N.I.P. Appropriation 

of Funds; Improvements to Riley Alternate School 

The Director of Planning reports as follows: 

"On July 26, 1977, City Council approved the Riley Park N.I.P. Concept Plan 
which included an allocation of $75,750.00 to facilitate better local use 
of schools in the area. A portion of this allocation was earmarked for 
improvements to the Riley Alternate School. The purpose of this report is 
to recommend the appropriation of funds for this project. 

The Riley Alternate School, operated through Sir Charles Tupper Secondary 
School, is designed to provide special education and counselling to young 
people who have been unable to function in the regular school environment, 
have special social problems or have been in trouble with various authorities. 
When this project was first identified by local residents and investigated 
with the Alternate School's staff and students, a number of needs were itemized. 
Since that time, many of these needs (especially for special educational equip- 
ment) have been satisfied through a new budget by the Vancouver School Board. 
Remaining is a need to enhance the School's environment to facilitate the 
special counselling function which is of particular importance to the N.I.P. 
Committee and the neighbourhood. 

The Riley Alternate School is housed in one large, open room in the basement 
of a local church. The N.I.P. project will provide sound screens, carpeting, 
and bulletin boards so that this space can be subdivided whereby class functions 
and one-to-one counselling functions can occur at the same time in a quiet setting. 

Because the Alternate School needs to have flexibility to change its location 
over time, all N.I.P. improvements will be portable and not permanently fixed 
to the church property. Therefore, no special arrangements with the church are 
required. All items provided through N.I.P. will be kept in the neighbourhood 
for use by other local public facilities should the Alternate School be 
discontinued within the next eight years. 

The items to be purchased are listed in Appendix I as agreed to by the Alternate 
School staff and students, the Vancouver School Board and the Riley Park Citizens' 
N.I.P. Planning Committee. The total cost is $5,700.00. 

The Central Mortgage and Housing Corporation has been advised of this proposed 
expenditure and concurs with the recommendation for funding of this project. 

The Director of Planning recommends that Council approve an expenditure of 
$5,700.00 to be appropriated from the Riley Park N.I.P. Social and Recreational 
Facilities Budget Account 898/9412 for the purchase of furnishings for the Riley 
Alternate School, costs to be shared as follows: 

C.M.H.C. $2,850.00 
Province of B.C. $1 ,425.00 
City of Vancouver $1,425.00 

The City Manager RECOMMENDS that the recommendation of the Director of 
Planning be approved. 

2. Kitsilano N.I.P. - 4th Avenue Beautif ication , 
Alma and Collingwood 


The Director of Planning and the City Engineer report as follows: 

"On July 27, 1977 the Kitsilano Citizens Planninq Committee received a request for 
NIP funding for beautification of the two block section of 4th Avenue between Alma 
and Collingwood. A representative of the newly formed merchants association for that 
commercial area explained to the Committee that the association was very much interested 
in upgrading the area to make it a more pleasant place to shop. He noted that many of 
the merchants had initiated beautification by hanging flower pots from the fronts of 
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the stores. He noted that trees and litter bins had been installed on 4th Avenue 
between Burrard and Balsam (these had been funded by NIP). The merchants association 
was asking that similar treatment be provided for their area. 

The Committee agreed that trees and litter bins should be installed in this area and 
recommended that NIP funds be allocated for this purpose. 

The Engineering Department and the Park Board estimate that the supoly and installation 
of 40 trees (of the type planted on 4th Avenue - Burrard to Balsam)' is $8,000. This 
will include cutting holes in the sidewalk and planting small bushes at the base of 
the trees. At the discretion of Engineering, fewer trees than 40 may be planted if 
warranted by local conditions. 

The estimated cost to supply and install 8 litter bins (concrete type installed on 
4th Avenue - Burrard to Balsam) is $1,500. Locations for the bins have been 
selected by Engineering; maintenance of the litter bins will require an increase in 
the Engineering Department Operating Budget of $1,200. 

As this project is meant to be a beautifi cation scheme, it should be funded out of 
the Recreation Facilities (Parks and Open Space) portion of the Kitsilano NIP budget. 
However, there is no money left in this category. There is some money remaining in 
the Housing category in the form of rentals received from the houses on the NIP 
Housing sites and it is therefore proposed that the funds for this project come from 
that account. (810/671) 

CMHC has approved of this project and the funding arrangement. 
It is therefore recommended: 

That City Council approve the expenditure of up to $9,500 (Nine Thousand Five Hundred 
Dollars) from the Kitsilano Neighbourhood Improvement Program Budget for the purposes 
of installing trees and litter bins on the sidewalk on 4th Avenue between Alma and 
Collingwood. This would be cost shared as follows: 


The City Manager RECOMMENDS that the foregoing recommendation of the 
Director of Planning and the City Engineer be approved. 

3 . Gerhard Juchum's Sculpture - The Lovers 


The Director of Permits and Licenses reports as follows: 

"In a letter to Mayor Volrlch dated September 26, 1977, the Sculptor's 
Society of B. C. requested City Council to provide a new base for the late Mr. 
Gerhard Juchum's sculpture. The Lovers, which presently stands on the grounds 
of City Hall. The present base is leaning sideways and cracking. 

We have met with Mr. Elek Imredy of the Society, and received 
suggested guidelines for the base. The base is proposed to be of concrete 
about 10 inches high, extending about 9 inches beyond the statue, and about 
18 inches into the ground to provide proper footing. To remove the statue 
from its present mounting, and re- install it on a new concrete base is 
estimated to cost $700. We concur that the base is not satisfactory and 
should be replaced in the near future. 

The Comptroller of Budgets advises that if Council approves the 
recommendations of this report, funds will be provided in the 1978 Departmental 
Operating Budget. 

It is recommended that Council approve funds in the amount of $700 to 
improve the base for Mr. Juchum's sculpture. The Lovers." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Director of Permits and Licenses be approved. 


Federal 

Provincial 

City 


$4,750 
$2,375 
$2,375. 
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CONSIDERATION ; 

4. 3001-03 Point Grey Road 

Development Permit No. 7899 4 

The Director of Planning reports as follows: 

" Developnnent Permit implication No. 78994 has been filed by Mr. Alan 
Hart, to construct a twD storey, plus cellar, side by side dijplex in 
this RS-2 District. 

Resolution of City Council, dated May 24, 1977 stated that all 
Development Permit i^lications in the designated priority areas of 
the north side of Point Grey Road are to be brought to the attention 
of Council. 

The drawings submitted with the application indicate that the proposed 
develcpnent will maintain a 24'0 front yard and that the north face of 
the prc^xDsed building will be approximately 4'0" south of the established 
building line on the north side of Point Grey Road. Vehiciilar access 
will be provided from the fronting street. 

The follcwing alternatives are suggested for Council's consideration: 

1. Refusal of the ajplication as it is inconsistent to Council's 
resolution of July 26, 1977, v*u.ch reaffirms Council's policy 
of total acquisition of properties on the north side of Point 
Grey Road and states "that the Director of Planning be instructed 
to report on specific prc^sals aimed at maintaining Point Grey 
Road prc^3erty values at a level that would enable the City to 
carry out its long range acquisition policy." 

2. i^roval of the ^plication as there is an existing valid 
development permit (issued February 10, 1977) on this site 
for a di;plex, vMch the applicant oould legally construct, and 
it is considered that the new proposal is a better form of 
development having regard to design and height. 

Ccarments submitted by the Urban Design Group state that "v*iile either 
scheme is acceptable, from a design point of view the latter scheme 
(#78994) is preferable. Its Icwsr height, more subdued style, and more 
interesting use of materials and detailing allow it to fit more 
unobtrusively into the area. " 

The maximum height of the new proposal is 13 '0", while the maximum 
height of the approved development is 26 '0" (mean height of 23 '6"). 

A duplex is a conditional use in the RS-2 District Schedule, but 
oould be approved in accordance with Council's Resolution of 
December 7, 1976, vdiich adopted the following policies to guide 
property acqioisition and private develcptient on the north side of 
Point Grey Road: 

"Policy No. 9: The existing RS-2 and RT-2 District Schedules (with 
the exceptions noted in the following two policies) should be used 
to regulate development on the north side of Point Grey Road. 

Policy No. 10: Purpose designed apartments and townhouses not to be 
permitted on the north side of Point Grey Road. 

Policy No. 11: No sideyard relcixations be granted for new develop- 
ments. " 

The following conditions would also have to be met prior to the 
issuance of the Developnent Permit, if approved: 

1. (a) Affidavits are to be submitted for the bar sinks in the 
cellar. 

(b) The applicant first can and does obtain approval from the 
Board of Variance for relaxation of the width of access 
across the front boundary of the site. 
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(c) All vehicular crossings are to be first approved to the 
satisfaction of the City Engineer. 

(d) Revised drawings are to be sutmitted or the sulmitted 
drawings revised, to the satisfaction of the Director of 
Planning, clearly indicating: 

(i) the materials and detailing of the exterior finishes. 

(ii) adequate finish grades and floor elevations clearly 
indicating that the height of the building does not 
exceed 2 storeys plus a cellar. 

(iii) deletion of the bedroons in the cellar. 

(iv) manoeuvering aisles for the parking area to be a 
minimum of 22 '0" in width. 

(v) details of all proposed landscaping, including the 
number, location, type and size of all planting 
materials . 

(vi) the fence in the rear and side yards not exceeding a 
height of 6'0". 

2. All landscaping is to be provided in accordance with the approved 
drawings within six (6) months from the date of any use or occipancy 
and thereafter permanently maintained. 

3. The building is to be maintained and occupied as a tvro family 
dwelling only. 

IV^lve neighbouring prcperty owners were notified of this application. 
Six replies were received. One reply stated no objection to the 
proposal. Five replies stated objections, most of which were not 
specifically directed tcwards the proposed development but rather to 
any oonstnxition on the north side of Point Grey Road as it would be 
"inconsistent to Council's Policy" with respect to acquisition of 
property on the north side of Point Grey Itoad. 

This Develc^ment Permit Application is being referred to Council for 
consideration in accordance with Council's Resolution of May 24, 1977 
and for Council's guidance to the Director of Planning prior to his 
decision." 

The City Manager submits the foregoing report of the Director of Planning 
for the GONSIDERATICN of City Council. 


FOR COUNCIL ACTION SEE PAGE(S) 2^.2..!^' 
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RECOMMENDATION 

1. West Point Grey Branch Library - 
Staffing and Operating Costs 


The Director of the Vancouver Public Library reports as follows: 

"On January 13, 1977 the Standing Committee on Finance and Administration 
considered a brief by the Wost Point Grey Community Association and the 
Vancouver Public Library Board requesting funds for a Branch Library to be 
established in West Point Grey at 10th Avenue and Sasamat Street by way of 
a long-term lease. 

On April 19, 1977 Council approved the 1977 Supplementary Capital Budget 
wherein the sum of $152,000.00 was included for the West Point Grey Library. 
This amount was budgeted for equipment, books and staff costs for book 
preparation . 

On September 13, .1977 Council approved a Managers Report from Supervisor of 
Properties to enter into a 15 year lease for a Branch Library at the above 
location, effective January 1, 1978. 

The September 13, 1977 report also stated: 

"That the Library Board report to Council on staffing and other operating 
budget requirements for approval in advance of the 1978 Revenue Budget." 


The following is that report: 


STAFF REQUIREMENTS 

A. 1- LIBRARIAN III - BRANCH HEAD - 

The incumbent of this position v;ill 

- Plan and supervise library service to the community from the branch, 
in line with library policy for the area, and the analysis of 
community needs 1 

- Participates, through meetings of Branch Heads etc., in policy 
discussions and problem solving for the Branches and for the Library. 

- Participates in the selection, training and professional development 
of Librarians. 


1 - LIBRARIAN I - Plus 21 hrs. regular part-time per week in this 
classification. 

The incumbent of this position will 

- Assist the Branch Head in his/her duties. 

- Provide information and reader's advisory service to adults and 
children . 

- Participates in providing services to groups in the community 
through consultation, talks, preparing book displays and book 
lists, or other appropriate means. 

- Organizes school visits, children's programs, and related 
services according to the needs of the community. 


C. 1 - LIBRARY ASSISTANT IV - clerical work of moderate difficulty. 

The incumbent of this position will 

- Train and supervise several subordinates and performs 
specialized clerical tasks. 
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D. 2 - LIBRARY ASSISTANT II 


Plus 12 hrs. regular part-time per week 
in this classification. 


The incumbents of these positions will 

- Perform routine clerical and typing work such as typing cards 
and notice^, charging and discharging books and answering 
routine enquiries from the public. 


E. 2 - LIBRARY ASSISTANT I - Plus 5 hrs. regular part-time per week 

casual time. 

The incumbents of these positions will 

- Perform simple clerical work such as sorting and shelving books, 
fitting and laminating jackets, simple book mending, and sorting 
of cards . 


E. 1 - BUILDING MAINTENANCE WORKER I 

The incumbent of this position will 

- Perform a variety of minor maintenance tasks such as: 
painting, repairing simple plumbing disorders, repairing 
switches, locks, door closers, windows, etc. 

- Perform a variety of cleaning duties such as: sweeping, 
mopping, waxing and polishing floors, hallways and stairs. 

This employee will spend 50% of the time at West Point Grey and 50% 
at South Granville Branch. South Granville cleaning is presently 
being done under a private contract at $3120. per annum. This agreement 
will be cancelled, as it is unsatisfactory in that minor maintenance 
duties (as described above) are not performed by the contractor, and 
Cential Maintenance Personnel have to be dispatched when problems 
occur. (South Granville is the only Branch that has a cleaning 
contractor . ) 

West Point Grey will serve a relatively small population group of about 
12,000 people and cannot reasonably be compared to Dunbar Branch, for 
example, which serves an area containing 25,000 to 30,000 people. 

STAFFING SUMMARY 


Incumbent 


One New Position 


Classification 

Librarian III 
Pay Grade 26 
($1833. -$1924 .) * 


Effective Date 


Jan. 3, 1978 


One New Position 
Plus 21 hrs. per wk. 


Librarian I 
Pay Grade 21 
($1280. -$1531.) * 


Jan. 3, 1978 


One New Position 


Library Asst. IV 
Pay Grade 16 
($955. -$1142.) 


Jan. 3, 1978 


Two New Positions 
Plus 12 hrs. per wk. 


Library Asst. II 
Pay Grade 9 
($762. -$860.) 


Jan. 3, 1978 


Two New Positions 
Plus 5 hrs. per wk. 


Library Asst. I 
Pay Grade 4 
($669. -$742.) 


Jan. 3, 1978 


One New Position 


Bldg. Maint. Serv. Wk. I 
Pay Grade 15 
($926. -$1092.) 


Jan. 3, 1978 


* includes 7% for 37*5 hr. week. 
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A summary of Annual Staff and Operating Costs s Revenues follows: 
(Staff costs are calculated at first-step) . 


VANCOUVER PUBLIC LIBRARY 
WEST POINT GREY BRANCH 
BUDGET REQUIREMENT 1978 


STAFF 


1 - Librarian III 
1 - Librarian I 


1977 Rates 

$ 19,212. 
15,372. 


1 - Library Assistant IV 

2 - Library Assistant II 
2 - Library Assistant I 


11,460, 
18,288. 
16, 056. 


Part-Time - 
Librarian I 
L.A. II 
L.A. I 


21 hrs. per wk. 
12 hrs. per wk, 
5 hrs. per wk. 


8,616, 
3,132, 
1,14 6. 


$ 93,282. 


Building Maintenance Worker I 


Fringe Benefits @13.5% on permanent positions 

8.0% on part-time 


12,352, 
1,033, 


11,112, 
$ 104,394, 


13,385. 


Total Staff Costs (1977 Rates) 


$ 117,779, 


GENERAL OPERATING EXPENSE 

Books & Periodicals $ 26,500. 

Microfilm 400. 

Stationery & Printing 650. 

Photocopier Expense 4,000. 

Postage 250. 

Telephone 550. 

Rental & Proportionate share of taxes 49,500. 

Light & Power 700. 

Building Maintenance 900. 

Janitor Supplies 650. 
Janitor Costs (Service Contract South Granville) ( 3,120.) 

Equipment Service Agreements 400. 

Mileage Allowances 200. 

Miscellaneous 300 . 

Total Operating Costs 


$ 81,880, 
$ 199,659, 


REVENUE 


Photocopier 
Fines 


$ 5,500. 
5,500, 


11, 000, 


TOTAL ESTIMATE NET COST 1978 


$ 188,659. 


Cont'd. . . 


BOARD OF ADMINISTRATION 
PERSONNEL MATTERS 

SUPPLEMENTARY REPORT NOVEMBER 13, 1970 

RE COMMENDAT I ON 

1. Closing of Civic Offices - 
December 24, 1970 


The Director of Personnel Services reports as follows: 

"In past years, it has been the practice to close Civic 
Offices and Yards to the public at noon on the last working 
day before Christmas, all employees being required to vacate 
such buildings and yards not later than 3:30 p.m. 

I RECOMMEND that, in accordance with past procedure, the 
Civic Offices and Yards under the control of the Council 
be closed to the public at noon on Thursday, December 24, 
and that all employees concerned be required to be out of 
the buildings and yards at no later than 3:30 p.m. 
Arrangements for those employees who perform a service, 
such as garbage collection, bridge tenders, etc., and for 
those employees on other than day shift, will be made 
departmentally . 

This is an arrangement peculiar to December 24, and is not 
in the nature of a statutory holiday." 

Your Board 

RECOMMENDS that the foregoing recommendation of the Director 
of Personnel Services be adopted. 


CONSIDERATION : 

2 . Community Leadership Training Seminar 
Attendance - Mr. Maurice Egan, 

Director Social Planning/Community Development 

The Director of Personnel Services reports as follows: 

"The Association of the Junior Leagues of America, with 
the professional guidance of Educational Systems and Designs 
is sponsoring the above seminar at Bowman's Mount Hood 
Country Club, Wemme, Oregon (near Portland) . 

The seminar will be held beginning the evening of November 
30, 1970 through lunch December 3, 1970. 

The Junior League of Vancouver has invited Mr. Egan, 
Director, Social Planning/Community Development, to par- 
ticipate with two of its members. The Association 
states that a very successful seminar of this kind has 
been recently held in the Eastern States and that the aim 
of this seminar is to bring together participants from 
twenty communities in the Pacific Northwest to further the 
communication between volunteer and professional . They 
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The Director of the Vancouver Public Library advises that the above staff 
and operating costs are in line w.i i h other similar brancli libraries, and 
that the total budgc;t is the minimum required at this time to operate 
at a level, compatible with other branches in the Vancouver Public Library 
system. 

Staffing is based on a 5 day operation. 

The Vancouver Public Library Board, therefore, recommends 

a) That seven full time permanent positions be approved as 
detailed . 

b) That temporary help be approved as detailed. 

c) That other general operating expenses be approved as 
detailed . 

d) That funding to the maximum of $188,659.00 be approved for 
the 1978 fiscal year, in advance of the 1978 operating 
budget. 

The City Manager RECOMMENDS that the foregoing recommendations of the 
Vancouver Public Library Board be approved. 

CONSIDEIIATION 

2. Leonardo da Vinci Cultural Centre - 
Cultural Grant Request 

The Director of Social Planning reports as follows: 

"The Leonardo da Vinci Cultural Centre is requesting a grant in 
the amount of $1,000 to help defray costs of a special Christmas 
concert entitled 'Christmas With Our Children.' 

This Cultural Centre is newly built and has demonstrated strong 
community support and participation, with 90% of the cost of 
labour and a great deal of materials in the amount of $750,000 
having been freely donated. The Centre is valued at $2.5 million. 
The Province has contributed $333,333. The Italian Community 
has borrowed $1,150,000 with $100,000 in cash having been raised 
to date toward this debt. The 1978 operating budget for the cultural 
section of the Centre is to be paid by the following sources: The 
Italian Government, whose Consular Committee contributes to a 
portion of the rent; fees from students; The Federal Government 
through two Canada Works Projects; and ticket sales for cultural 
even t s . 

The 'Christmas With Our Children' concert has a total cost of 
$2,600. Much of the musical entertainment and all of the re- 
freshments and supplies are being donated by the Italian Community 
itself. $1,000 is being requested from the City to pay the musicians. 
The Centre is approaching Italian business people for the balance 
of $1,600.00. 

The concert will be free and marks the opening of a series of 
cultural events planned on a ticketed basis. 

The Director of Social Planning recommends that: 

A grant in the amount of $1,000 be approved for the Leonardo 
da Vinci Cultural Centre for their Christmas concert 'Christmas 
With Our Children.' 

The Comptroller of Budgets and Research advises that, if this 
request is approved, the source of funding will be Contingency 
Reserve . 

The City Manager submits the foregoing report of the Director of 
Social Planning for Council's CONSIDERATION. 
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RECOMMENDATION 

3. Britannia Community Services Centre 
Society Agreement 

The City Manager reports as follows: 

The existing agreement between the Britannia Community Services 
Centre Society and Vancouver School Board for the operation of 
the Britannia Community Services Centre expires December 31, 1977. 
Since earlier this year, in accordance with Council's instruction. 
City staff. Aid. Marzari, the Britannia Board of Management and 
Britannia staff and Vancouver School Board staff have been dis- 
cussing possible revisions to the agreement, and while these 
discussions are progressing, they will not be completed by the 
end of the year. 

Since provision for automatic extension is not included in the 
agreement, it is necessary that it be extended. I therefore 
RECOMMEND that the agreement be extended on a month-to-month 
basis on the same terms and conditions as the existing agreement. 


4 . Pacific Centre Garac;e Equipment 


The City Engineer reports as follows: 

"The Pacific Centre parking garage operation is controlled by the City. The 
first phase of the garage, containing 840 parking spaces, opened in 1971 and 
now some of the original parking control equipment needs replacement. The 
purpose of this report is to recommend that four cash registers in the garage 
be replaced. 

Presently, there are six cash registers in the parking facility. In Block 52, 
there are four registers which are six years old and have been operating an 
average of ten to twelve hours daily. These registers have been maintained 
under a maintenance contract, but now parts of the registers can no longer be 
repaired. We have determined it is more economical to replace these registers. 
The remaining two cash registers were purchased two and a half years ago and 
are operating satisfactorily. 

The cost of parking control equipment replacement is an operating cost and 
therefore funds should be obtained from garage revenues. 

The City Engineer recommendS that four new cash registers be purchased for the 
Pacific Centre garage at an estimated cost of $10 000. It is recommended that 
the cost of these new cash registers be charged against the 1978 garage operating 
cost . 

The Director of Finance concurs with the source of funds." 

The City Manager RECOMMENDS that the above recommendation of the City Engineer 
be approved. 
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5. Ray-Cam Co-operative Centre, 
Request for Additional Grant 
to Compensate for Salary Increases 


The Director of Finance reports as follows: 

I 

I "The Ray-Cam Co-operative Centre is requesting an additional civic grant 
■of $7,564 for the period February 1, 1977 to January 31, 1978 to fund the 
oost of salary increases relating to salary adjustments for incremental 
increases, reclassifications, and Union negotiated increases during that 
period. Their grant request and financial statement is enclosed as 
Appendix "A", 

City Council, on June 25, 1974 agreed that the City would be responsible 
for the funding of the management and operation of the Community Services 
■ Centre together with 30% of all Janitorial, maintenance, and utility costs, 
I with the Federal/Provincial Partnership being responsible for the other 
I 70% of these latter expenses. City Council, at that time, also agreed to 
; the following: 

a) That the Centre's Board of Management use the same pay and 
job classification system as the City in respect of its 
employees, and be required to adhere to the City's personnel 

; regulations; 

b) That Wages and benefits paid to the employees engaged by the 
board of Management first be approved in writing by the City; 

' c) That classification of all positions be to the satisfaction 

of the Director of Personnel Services; 

d) That the Director of Personnel Services be authorized to 
1 assist the Board of Management in negotiating a collective 

' agreement with the V,M,R,E,U, 

City Council, on April 19, 1977, approved a grant of $74,555 as the City's 
share of the Centre's operating costs for the period February 1, 1977 to 
I January 31, 1978 , which included the salaries for the following positions: 

(One Full Time Equivalent) Director 

(One Full Time Equivalent) Activities Co-ordinator 

(One Full Time Equivalent) Bookkeeper /Of f ice Manager 

(One and one-half Full Time Equivalent) Building Maintenance Worker 

I The following are the additional impacts of the salary costs for these 
positions during the present grant period: 

1) The V,M,R,E,U, and the Ray-Cam Board of Management 

agreed to an effective increase of 5,9% which incurred 


an additional cost to the Centre of $ 2,581 

2) Incremental salary increases 336 

3) Classification increases as recommended by the 

Director of Personnel Services 3 , 07 r 

Total $ 5,9.7 


j The City Manager RECOMMENDS that an additional grant in the amount of 
j $5,987 be approved, the source of funds to be Contingency Reserve, 
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6 . False Creek, Area C, Ihase k Budget 

The Development Consultant reports as follows: 

Purpose 

The purpose of this report is to request approval of capital expendi- 
ture in advance of approval of the Capital Budget for Phase 2. 

Background 

City Council on November 22, 1976 approved the budget of $6,817,000 
for Front End Expenses for Phase 2 (including some utility work for 
expenditure in connection with Area 10 B and Granville Island) , sub- 
ject to normal detailed Council approvals in due course. 

City Council on July 12, 1977 approved the following resolutions: 

"The City Engineer be requested to commence detailed design of 
municipal services following Council approval of his detailed 
capital budget". 

"The City Engineer be requested to commence legal survey of the 
development parcels and streets for the purpose .of depositing 
a subdivision plan with Land Registry, such survey work to pro- 
ceed expeditiously in order that the Law Department can start 
to prepare the leases." 

"The Park Board be requested to commence detailed design of the 
public open space following the guidelines described herein 
and in the Team's report and within the budget of $600,000.00 
inclusive of all fees and expenses and inflation". 

Subsequently, the Design Team, under direction of the False Creek 
Development Group, have worked with the City Engineering Department 
and Park Board staff, to collectively work with the Granville Island 
Project Team and others to refine some details in order for the 
detail design of the municipal services, the legal survey and the 
detail design of the park to be brought to a conclusion. It should 
be noted that the Park Board have hired the services of a Landscape 
Architect to design the public open space. 

Following Council's endorsement on December 6, 1977 of recommenda- 
tions to appoint Sponsors and to adopt a Development Procedure for 
the implementation of the first five parcels in Phase 2, the Develop- 
ment Consultant chaired a meeting of appropriate City staff. Park 
Board staff and Executive Architect to discuss a procedure for imple- 
mentation. The schedule agreed to at that meeting calls for a sub- 
mission to Council for approval of the Capital Budget and for cons- 
truction of the municipal services and the public open space after 
the end of January, 1978 with the intention of starting construction 
of the first housing, subject to satisfactory approvals of the City 
and senior governments, in May/June, 1978. This means that leases 
would have to be signed prior to this date, noting that preparation 
of the leases will take place concurrently with the Development Per- 
mit process. To achieve this requires that each parcel be identi- 
fied at the beginning of February, 1978. 

The City Engineering Department would like the access road to be 
built up to 12" below grade prior to construction of the housing. 
Consequently, retaining walls must be constructed along the rail 
right-of-way as soon as possible. 
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Clause #6 continued: 


Recommendations 

In order to keep within the agreed schedule, it is recommended that: 

a) the City Engineer be requested to commence design and construc- 
tion of the retaining walls along the rail right-of-way to a 
maximum expenditure of $20,000. 

b) the City Engineer be requested to complete the work on the 
legal survey within the Department, or alternatively to hire 
an outside firm of Surveyors to a maximum expenditure on fees 
of $20,000. 

c) the Park Board be requested to instruct the firm of Landscape 
Architects to complete the design of the public open space to a 
maximum expenditure on fees of $10,000. 


The Comptroller of Budgets and Research advises that, if approved, 
the expenditures of a maximum of $50,000 will be a part of the False 
Creek Capital Budget and the source of funds will be the $4,000,000. 
CMHC loan. 

The City Manager RECOMMENDS that the foregoing recommendations of the 
Development Consultant be approved. 


FOR COUNCIL ACTION SEE PA6E(S) 



Manager's Report, December 9, 19 7 7 

PERSONNEL IIATTERS 

RECOIIMENDATION 

1. Request for Leave of Absence With Pay 
Mrs. A.I. Derby - Clerk IV Local 
Improvements 

The Director of Finance reports as follows: 

"His Excellency the Grovemor-General In Council, on the recommendation 
of the Minister of National Health and Welfare, has re-appointed Mrs. A. I. 
Derby as a member of the Canada Pension Plan Advisory Committee. Such appoint- 
ment to be effective from October 12, 1977 and to terminate December 31, 1978. 

Based on past experience, Mrs. Derby will likely be asked to attend two 
Cabinet meetings and two Committee meetings, during the period covered by this 
appointment, in Ottawa, Ontario, reqviiring her absence from duty for two days, 
including travelling time, in each case. 

The Director of Personnel Services advises there gire no provisions in 
the Personnel Regulations to cover the leave of absence requested. 

The request of Mrs. A. I. Derby for leave of absence with pay to attend 
Cabinet and Committee meetings of the Canada Pension Plan Advisory Committee 
as required from October 12, 1977 to December 31, 1978 is submitted to Council 
for approval. 

Council has granted Mrs. Derby leave of absence with pay previously, to 
enable her attendance at the meetings during the past two years." 

The City Manager RECOmENDS approval of Mrs. Derby's request as 
submitted by the Director of Finance, and notes that all travel 
expenses are paid by the Federal Government. 
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PROPERTY MATTERS 

RECOMMENDATION 

1. Encroachment over Portion of City-owned Lot North Side of 
400 Block Prior Street. 


The Supervisor of Properties reports as follows: 

"On August 24, 1976, City Council approved the acquisition 
of Lot 31, Block 103, District Lot 196, located on the 
north side of the 400 Block Prior Street, in connection 
with the Strathcona Rehabilitation Project - Purchase of 
Deteriorated Properties. 

The adjoining Lot 30 was previously purchased in connection 
with the same project and prior to marketing these lots, the 
northerly four feet of each was dedicated for lane purposes. 

A subsequent survey revealed that the buildings on privately- 
owned Lots A and B of 32, Block 103, District Lot 196, encroach 
onto the subject Lot 31 as shown on Addendum "A". 

The encroachment from Lot B can be readily removed but the 
encroachment from Lot A includes two portions of the two- 
storey dwelling thereon for a distance of 0.3 feet at ground 
level and 0.6 feet at the roof eaves. Removal of this 
encroachment would be a relatively costly hardship for the 
owner . 

Following discussions with the owner of the encroaching 
structures, he has agreed to remove the part of the structure 
which encroaches from Lot B and to enter into an agreement 
regarding the portions of the structure encroaching from Lot A. 
This agreement would be for the life of the encroaching 
structure and provide for an annual payment of $75.00. 

It is recommended that an encroachment agreement at an annual 
rental of $75.00 be granted to the owner of Lot A, of 32, 
Block 103, District Lot 196 for the life of the encroaching 
dwelling, said agreement to be drawn to the satisfaction of 
the Supervisor of Properties and the Director of Legal 
Services . " 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Properties be approved. 


2. Sale of City-owned Lot situated on Southside of 800 Block 
East Hastings Street. 


The Supervisor of Properties reports as follows: 

"On July 12, 1977 City Council approved the sale of Lot 8, Block 66, 
District Lot I96, Plan I96, sitiiated on the southside of 8OO Block 
East Hastings Street. In preparing the site for development, the 
piirchaser undertook a survey of the lot which showed the building from 
the abutting lot encroached on Lot 8 a matter of a few inches. In 
response to the purchaser's request. City Coxincil, on September I3, 
1977 » approved cancellation of the sale and directed the Supervisor of 
Properties to resolve the encroachments and place the site on the market 
again. The Supervisor of Properties initiated some action on this 
encroachment, however it has not yet been resolved. 

A new purchaser of 8^2 East Hastings, situated on Lots 10-1 3 of the 
same block, has applied for a development permit. However, the granting 
of this permit is conditional on obtaining parking spaces. He has 
therefore made sin offer to purchase City-owned Lot 8 for that piirpose. 
He is aware of the encroachment problem and accepts full responsibility 
of resolving that at a later date. 


Cont-'d. 


MANAGER'S REPORT, DECEMBER 9, 19 77 


(PROPERTIES A9 - 2) 


Clause No. 2 Continued. 


His offer to purchase is for the sioin of $i;3j200. However, he wishes to 
make payments of principal payable in four equal ajinual payments rather 
than the normal City terms of semi-anntial intervals. Payments of 
interest will be payable semi-annually at the City's established rate 

of ^^fo. 

The Supervisor of Properties considers this offer to represent fair 
market value, and the terms offered reasonable. In addition, the 
prospective purchaser has a special need in that he reqiiires the lot 
to satisfy the condition of parking for his development permit. Therefore, 
the Supervisor of Properties recommends that this offer to purchase be 
accepted, subject to the following conditions: 

a. Sale date to be Jantiary 1978. 

b. Sale price to be $1+3,200.00. 

c. Principal payable in four equal payments of $10,800.00 with the 
first payment to be completed by Jamiary 5> 1978. Interest at 
11^^ on the unpaid balance payable semi-anniially. 

d. Purchaser to accept full responsibility of resolving the matter 
of the encroachment. 

e . The purchaser to enter into a bulkhead agreement as the lot is 
below lane level." 

The City Manager RECOMMENDS the foregoing recommendation of the Supervisor 
of Properties be approved. 


3. Request by Purchaser to Defer Payment on his 

Acquisition of two foot strip of City-owned Lot 

The Supervisor of Properties reports as follows: 

"On September 13, 1977, City Council approved the sale of a 
two-foot strip of Lot 4A, District Lots 631 and 632, Plan 1338, 
situated south side King Edward Avenue, west of John Street 
at a price of $2,000.00, inclusive of taxes and administration 
fees. Closing date was established at November 1, 1977, and 
the two-foot strip from City-owned Lot 4A was to be consoli- 
dated with Lot 3A, the City to provide the deed and the plan 
of subdivision. Any other documentation required to complete 
the transaction in the Land Registry Office was to be the 
responsibility of the purchaser. 

The purchaser has been unable to meet the November 1, 1977, 
closing date and has requested an extension of six months to 
May 1, 1978. He has submitted a deposit of $300.00 and has 
agreed to pay interest on the outstanding principal balance 
from November 1, 1977, at the rate of 11 percent. 

The Supervisor of Properties recommends that the request of 
the purchaser to defer payment on his acquisition of two feet 
of Lot 4A, District Lots 631 and 632, Plan 1338, to the new 
closing date of May 1, 1978, be approved." 

The City Manager RECOMMENDS the foregoing recommendation of the 
Supervisor of Properties be approved. 
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4. Burrard Street Widening - 2130 Burrard Street 
Compensation to Lessee 


The Supervisor of Properties reports as follows: 

"City Council at its meeting on January 18, 1977, in considering a report 
of the Supervisor of Properties, approved the acquisition of a portion 
of 2130 Burrard Street, legally described as Lot 20 except Right-of-Way, 
Block 268, District Lot 526, Plan 590, for the widening of Burrard Street. 

This report noted that the City was obligated to pay cash compensation to 
the Lessee, Reed National Drapery, for business disruption during the 
period of alterations and these negotiations would be the subject of a 
later report. 

Following further negotiations, Reed National Drapery have agreed to 
accept the sum of $9,500«00 in full settlement of all claims respecting 
loss of business, disruption, etc. This settlement is endorsed by the 
Director of Legal Services. 

It is therefore recommended that the Supervisor of Properties be 
authorized to pay cash compensation in the amount of $9,500*00 to the 
Lessee, Reed National Drapery, chargeable to Account Code #114.6/5921." 

The City Manager RECOMMENDS the foregoing recommendation of 
the Supervisor of Properties be approved. 


RECOMMENDATION AND CONSIDERATION 


5. Sale of Land to the Conf ratel lanza Italo-Canadese 
Society - Thunderbird Neighbourhood 


The Supervisor of Properties reports as follows: 

"On May 6, 1975> City Council approved a Planning Department report to 
sell Lot A, Block 96, Section 29 THSL, Plan I6l61+, (2 acres) to the 
Confratellanza Italo-Canadese Society at a subsidized price of 
$100,000 per acre for construction of a community centre. The sale 
was subject to a number of conditions, including:- 

A. The purchaser obtaining rezoning and 

B. a development permit being issued. 

Neither of these requirements have taken place, consequently title was 
never transferred from the City. 

The account has been paid in full by the Confratellanza Society as follows :- 

Principal $200,000.00 

1976 Taxes (Jan 13-Dec. 31/76) $6,731.82 

1977 Taxes 8.9U7.02 

15,678.8!+ 

Land Registry Fees for Deed 14.76. 60 

Administration Fee 50.00 

^Relocation Utilities (Paid to Engineer) 3,192.77 

TOTAL PAID $219,398.21 


■*This was the Society's proportionate cost of relocating 
B.C. Hydro Utilities (shared with the Parks Board). The 
utilities have been removed and the monies expended. 

The President of the Confratellanza Italo-Canadese Society has now 
advised that due to a shortage of funds it is impossible for the 
Society to proceed. The Society is therefore requesting repayment of 
$219,398.21 on the understanding they will relinquish all claim to the 
land. 


Cont'd. 
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The Director of Legal Servicef3 is of the opinion that the refund of the 
purchase price, on the basis requested by the Confratellanza Society, 
is proper. 

RECOMMENDATION: 

In view of the foregoing it is recommended that the sale of Lot A, Block 
96, Section 29 THSL, Plan 1616U to the Confratellanza Italo-Canadese Society 
be cancelled and the sum of $219,398.21 be reimbursed. 

The money received for removal of the utilities has been expended and if 
approval is received to sell these lots under the existing RS-1 zoning it 
is likely utilities will have to be re-installed. However, it is possible 
that these costs could be recouped by sale of the lands in accordance with 
the existing single family residential zoning. 

CONSIDERATION: 

Council may wish to consider instructing the Supervisor of Properties to 
resubdivide and service the lots for sale, as single family residential 
lots, on the open market." 

The City Manager RECOMMENDS the foregoing recoiiunendation of the 
Supervisor of Properties be approved and submits the question of 
resubdivision and service of the lots for sale as single family 
residential lots on the open market for the CONSIDERATION of 
Council. 


FOR COUNCIL ACTIO?^ SEE ?AGE{S) 7.^2^.. 


Board of Administration, ^7ovemberl3, 1970 . . (SUPPLEMENTARY PERSONNEL-2) 


Clause 2 Cont/d . 

feel very strongly that civic representation is beneficial 
not only to the League as a civic voluntary organization but 
also to the City of Vancouver in carrying out future programs 
and are aware of the contribution that Mr. Egan could make to 
the seminar . 

The Junior League of Vancouver will underwrite all expenses 
incurred by Mr. Egan. The only cost to the City would be 
4 days leave of absence with pay. 

The Director of Social Planning and Community Development 
requests leave of absence with pay to attend this seminar." 

Your Board 

Submits this matter to Council for CONSIDERATION. 


RECOMMENDATIONS 

3 . Canadian Corrections Association 

National Committee Meeting - Montreal, Quebec, 
Mr. J.M. Gillis, Prov . Court of B.C. (Family Div.) 

The Director of Personnel Services reports as follows: 

"The above Committee will meet on November 16 and 17, 1970, at 
the Holiday Inn, Montreal, P.Q. It is made up of representa- 
tives of the Provinces. A number of topics of importance to 
the correctional field will be dealt with and particularly 
the possibility that a new Juvenile Delinquents Act will be 
proclaimed by Parliament at its present sitting. 

The Chief Probation Officer informs that discussion of the 
forthcoming legislation will be of importance to his depart- 
ment and that Mr. J.M. Gillis, Assistant Chief Probation 
Officer, is a B.C. representative on this Committee. He 
wishes Mr. Gillis to attend. 

All expenses are covered by the Canadian Corrections Associa- 
tion and the total cost to the City would only be leave-of- 
absence with pay for November 16, 17 and 18, 1970. 

The request of the Chief Probation Officer is in accordance 
with Regulation 45-2, Non-Roster Conferences. 

RECOMMENDED that Mr. J.M. Gillis be granted three days leave- 
of-absence with pay from November 16 to 18, 1970, inclusive, 
to attend the National Committee Meeting, Canadian Corrections 
Association in Montreal, P.Q." 

Your Board RECOMMENDS that the foregoing recommendation of 
the Director of Personnel Services be adopted. 
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MANAGER'S REPORT 


Dec. 5, 1977 

TO: Vancouver City Council 

SUBJECT: Vancouver Museum and Planetarium Association 

Contract Renewal 

CLASSIFICATION: Recommendation & Consideration 

The Director of Finance reports as follows: 

" 1 . BACKGROUND 

The Centennial Museum, Planetarium and Maritime Museum are owned 
by the City. Until 1972, they were operated as a City department. 
In 1972 the City entered into a five-year contract with the 
Vancouver Museum and Planetarium Association expiring December 
31, 1977, for the operation of the museum/planetarium complex by 
the Association. The contract or lease essentially provided for 
the complete operation of the complex by the Association, with 
the City providing an operating grant each year based on a 
formula that recognized inflation in wage and salary costs. 


i 

The costs 

to the City 

each year have 

been as 

follows : 

1 

t 
t 


Exp. 

Rev. 

Cost to 

City 

1 

1967 

205,881 

21,907 

183,974 

Old Museum 


1968 

639, 594 

70, 620 

568,974 

] New Museum-Sept/68 


1969 

793, 338 

217,099 

576, 239 

1 Startup costs. 

1 

1970 

916, 236 

202, 365 

713,871 

( providing exhibits 

i 
1 

1971 

870,965 

187, 623 

683, 342 


1- 
1 

1972 

684, 321 

198, 322 

485,999 

6 week strike by 

I 





civic staff 

i 
t 

1973 

577,770 


577, 770 


i 

1974 

637, 100 


637, 100 

I Present 5-year 


1975 

768, 767 


768, 767 



; 1976 

837,814 


837,814 



: 1977 

861, 175 


861,175 



( i 

I Representatives of the Vancouver Museum and Planetarium Association 

and of the City have met on several occasions to negotiate a new 

» agreement. This report seeks to provide information to Council 

on these negotiations, recommends certain revisions, and asks 

5 Council's guidance on a major area of disagreement dealing with 

{ the level of City support to the Museum over the next five years. 

I 

2. APPROACHES TO SENIOR GOVERNMENTS 

Both sides recognize that the Museum provides services well out- 
; side the City limits, and agreed that it is appropriate to seek 

funding from the Provincial and Federal Governments. These 
I approaches have been entirely unsuccessful. Both levels of 

government have made and will make contributions towards capital 
costs and special programming, but not towards the basic operating 
costs which they consider the City's responsibility. 

3. SCHOOL PROGRAMS 

There is a very large use of the complex by schools, both in 
Vancouver and outside of Vancouver. It is the opinion of your 
officials that the School Boards outside of Vancouver, who are 
using the complex for instructional purposes, are not paying 
their fair share of the cost. This needs to be vigorously pursued 
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by the Association with those specific School Boards and the 
Provincial Department of Education, as it is not reasonable for 
Vancouver taxpayers to subsidize school children from other 
municipalities. I recommend that the new agreement assume 
higher contributions for use by schools outside the City. 

4. REVISIONS TO THE AGREEMENT WITH THE EXCEPTION OF 
LEVEL OF FUNDING 

A. Major Replacement Costs 

The Association is concerned that the City might hold the 
Association responsible for the cost of major replacement 
items in the future. The present agreement is quiet on this 
matter, presumably because it was not anticipated that major 
replacement items would be a problem in the first five years. 
However, the Association can see the need for major replace- 
ments within the next five year period and wishes to be 
relieved of this responsibility. Your officials recommend 
this change in that the City grant funding to the Association 
certainly does not contemplate the Association being responsi- 
ble for major expenditures and the other souces of funds that 
the Association has are not sufficient to deal with these. 

In the Association's letter dated October 13th, 1977, the 
Association indicates that in their opinion the following 
major replacement items will occur: 

1978 Carpet and planetarium seats $100,000 

1979 Control system 150,000 

1982 Projector 400,000 - $800,000 

B. Responsibility for Ordinary Maintenance 

The Association essentially wishes to be relieved of the 
normal grounds maintenance and building maintenance functions 
for the complex and would prefer to see the appropriate City 
departments take over these functions. Your officials feel 
that some change is appropriate in this area, providing the 
appropriate cost adjustments are made to the grant funding to 
the Association. The Association has structured its request 
for future grants in such a manner that it separates the 
maintenance functions and requests that the City assume them. 
Your officials are not necessarily in agreement with this, in 
that lessees are normally responsible for performing the 
maintenance function. This item is subject to further dis- 
cussion but it is not anticipated to present a major problem. 

C. Insurance on Artifacts 

Under the existing agreement the Association is required to 
insure the artifacts and to pay any deductible related to that 
insurance should there by a loss. The Association wishes to 
be relieved of this and raises the question for Council con- 
sideration as to whether or not Council would be willing to 
not insure the artifacts at all, on the basis that they are 
in most cases not replaceable. Council should consider this 
item. 

D. Auditors ' Comments 

The Internal Auditor has reviewed the workings of the agree- 
ment and the statements submitted to the City and has re- 
quested changes in the agreement to cover the following: 

1. Since the finances of the complex appear to rest 

entirely on the City, plus admission revenues, plus 
some grants from other sources, the Association 
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should not operate the complex such as to produce an 
unfunded deficit. If they can operate at a deficit 
then it would certainly appear to open the City to a 
potential liability. 

Therefore, if the Association finishes an operating 
year with a deficit, they should be required under the 
agreement to fund that deficit from their own sources, 
then reclaim it in the following year by including 
it as a budget item in that years balanced budget. 
The Association is, in total, realizing a profit on 
its operations of this complex, which profit appears 
to be going back into capital improvements. Any uses 
of operating profits should be either to assist the 
following years operating budget, or, if it is desired 
to use them for capital purposes, this should require 
City Council approval. 

2. The financial statements for the complex for 1976 
were arrived at by consultation between the City's 
internal auditors and the Association's auditors. 
The agreement should be clear that the financial 
statements should be to the reasonable satisfaction 
of the City's Director of Finance (as they were for 
1976) . 

3. Our information is that the Vancouver Museum and 
Planetarium Association has apparently instituted 
different salary schedules and fringe benefits for 
their management group, whereas the City maintains 

the same pattern for both unionized and excluded staff. 
This could cause the City problems if the operation of 
the complex reverted to the City and the agreement 
should therefore be modified to require that the 
Association follow the same pay and benefit rules and 
procedures that the City uses, for both unionized staff 
and the management group. 

I recommend that the changes requested by the auditor be incorporated 
in the new lease. 

5. FUNDING REVISIONS 

There are 3 possibilities: 

A. Continue the status quo 

A new agreement could be drawn up on the same basis as the old 
one, continuing the City's support at the level of $861,175 
in 1977 dollars, i.e. revising the amount each year only by 
the amount of inflation of wages. 

B. Increased level of support 

The Vancouver Museum and Planetarium Association has requested 
a higher level of support, and is of the opinion that the 
complex is operating currently at a marginal level. The 
Vancouver Museum and Planetarium Association requests that 
they be supported by a cultural grant for the two museums 
and the planetarium in the amount of $659,175, this amount 
to be increased annually by an amount equal to the general 
salary increases granted to City employees under any contracts 
signed with the Municipal and Regional Employees Union sub- 
sequent to December 31, 1977. 

They further request that the maintenance costs of the complex, 
of approximately $290,000, be absorbed by appropriate City 
departments. These two amounts total $950,000 in 1977 dollars, 
comparied to the existing 1977 grant of $861,000. 
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C . Reduction of support 

If Council wishes to reduce the level of support, the 
following factors should be considered: 

1. As a result of more vigorous management, the complex is 
generating more revenues and can be expected to become 
more self supporting with time. In 1976, they had an 
operating surplus of $110,000, which they applied towards 
capital costs of renovations. 

2. Higher payments should be sought from schools outside 
the City to ensure they pay their fair share of operating 
costs, as outlined earlier. 

3. Economies could be effected in several ways including 
closing down one day per week as is done in many other 
museums. The Vancouver Museum and Planetarium Associa- 
tion claim such closure would save only $12,000 p. a., 
but your officials are not yet convinced of this. 

If Council wishes to make such reductions, I recommend that it be 
in the form of a phased program over the next five years, as 
follows: 


1978 

$ 861,000 

(same 

as in 1977) 

1979 

: 817,950 

(down 

5%) 

1980 

774,900 

(down 

10%) 

1981: 

731,850 

( down 

15%) 

1982: 

688,800 

( down 

20%) 


The Vancouver Museum and Planetarium Association would then have 
to absorb from other revenues and economies not only the annual 
inflation of salaries (est. 4% in 1978) but also the subsequent 
reduction in City grants. More drastic or less drastic phasing 
out could also be considered. 

The Vancouver Museum and Planetarium Association submit that it 
would be very difficult to replace a decrease in the City grant 
and in point of fact the Association might not be willing to 
continue to operate the facility if the grant was decreased. 

The Association feels that a "drastic" cut would remove associate 
museum status and cut Federal grants. They feel that the museum 
operation probably would not be viable. 

If the Vancouver Museum and Planetarium Association were to with- 
draw from operation, the City has the choice of operating the 
complex itself or of closing it down. 

a) Return to City operation would not reduce operating costs for 
a given level of service. It would enable the City to impose 
a reduced level of service if it so wishes and to impose 
higher fees for out of City schools. On the other hand, the 
City might lose the annual contributions from the Vancouver 
Museum and Planetarium Association and some private individuals 
of both money and time. 

b) Closing down the complex is a theoretical alternative that 
would require further study if Council wishes to explore it. 

Alternate uses would have to be sought 

There are implications for the archives function 

The St. Roch facility would have to be kept open but 

this is almost entirely at the cost to the federal 

government 

There is no apparent legal requirement to keep the 
Planetarium open, despite the grants towards its 
construction 

The Vancouver Museum and Planetarium Association has 
apparently leased the restaurant well beyond the expiration 
of the City's lease to the Vancouver Museum and Planetarium 
Association, on December 31, 1977. 
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The choice between various levels of support described in (A) , 
(B) and (C) above is left to Council's consideration 

6. CONCLUSIONS 

It is recommended that a new lease with the Vancouver Museum 
and Planetarium Association include the following provisions: 

A) Vancouver Museum and Planetarium Association to be required 
to charge fees to out of City schools and other outside 
groups to recover appropriate proportion of costs. 

B) City to assume responsibility for major capital replacement. 

C) Recommendations of the auditor outlined in section 4D. 

The following points are submitted for Council's CONSIDERATION: 

D) Abandoning the requirement to insure the artifacts or holding 
the Vancouver Museum and Planetarium Association responsible 
for any portion of loss of any artifacts. 

E) The level of funding to be incorporated in a new agreement, 
whether it should be 

on the same basis as in the present contract 

- increased, as requested by the Vancouver Museum and 
Planetarium Association, or 

- decreased. 

In the latter case. Council could consider a phasing formula as 
described in section 5C. 


The City Manager RECOMMENDS (A), (B) and (C) above and submits 
for CONSIDERATION (D) and (E). 


REQUEST FOR DEFERMENT 

The report has been discussed with the Director of the Museum. 
On behalf of the Board of the Vancouver Museum and Planetarium 
Association, he requests that Council defer consideration of 
this report to a special meeting of Council with the Association, 
and they suggest that this might be held on Thursday, Jan. 5, 
at 1:30 p.m. 

If Council agrees with this request, the City Manager RECOMMENDS 
that the present agreement between the City and the Association 
be extended for two months, to Feb. 28, 1978. 


FOR COUNCIL ACTION SEE PAGE(S) ..7J>.Z 


MANAGER'S REPORT 


TO: Vancouver City Council ^'^^ 8 VS77 

SUBJECT: Chanplain Heights - Enclave Three 

CLASSIFICATION: Recartnendation 


The Director of Planning reports as follows: 

"The purpose of this report is to propose amendments to Council's 
Resolutions of June 24t]-i 1976 conceming tlie Conditions ard 
Standards of Development for Enclave Three, Chanplain Heights. 

BAQ<GR011ND 

Develcpnent Permit Application #78992 has been filed by L. Laidlaw 
Architects, for United Properties Ltd., to ccsistruct 43 toi/nhouse 
(Swellings on Chanplain Heights, Enclave Three (Lot 10, Parcel A, 
D.L. 335 Group 1, Plan 14593). 

Enclave Three is an irregularly shaped parcel totalling 5.77 acres 
located on the west side of Boundary Road, south of Arbour 
Street and north of Rumble. (See map Appendix 'A') 

The proposed developaient is for a strata title project, consisting 
of 43 townhouses, related streets , interior walkways and camon areas. 
Four typical two/one storey dwellings eure indicated, consisting 
of tavo or three bedroons, with or without a den. The dwelling units 
are located on the sites so as to provide direct access into rear 
yards v^ch face onto either carmon playground areas or buffer set- 
back areas. 

At a Public Hearing held on June 24th, 1976, City Council approved 
the application by tlie Director of Planning to rezone this site from 
an PS-1 OoB Family Dwelling District to a CD-I Ccnprehensive Develcpnent 
District. 



The avl By-law No. 4986 was enacted by Goimcil in an open nKneting on 
July 13th 1976, The sriecified couoltions of Development are as follows; 


Feim.i.i-.t^j.l Uses: 

Development Concept: 

Flof^r '>pc-ice Ratio: 

Density: 

Height: 

Off-street Parking 

Site Coverage: 

Building setback require- 
ment from major roads : 


Tcwnhouses and two f^3mily semi --detached 
dwellings and custanary ancillary uses* 
including off-street parking. 

Tcwnhouses and two-family semi-detached 
dwellings having similar appearance to 
single family detached dwellings. 

Shall not exceed , 35 . 

Shall not exceed 7.5 unite per acre. 

Shall not exceed two storeys plus basannent 
nor 28' above average finished grade. 

TWO off-street parking spaces shall be 
provided for each dwelling xmit. 

33% 

To be not less tlwi 69ft. from building 
line along Boundary Road. 


/ 


DEVELOIl U- lfr PERMI T Ar^PLICATIf^ 

Ihe Director of Planning, after receiving advice from the Project Ntmager, 
the Developrnent Permit Staff CctmLittee and thie Urban I3esign Panel, has 
approved this development permit application for the construction of 
43 townhoLise dwellings, subject to a nuTiiber of conditions, including 
that prior to issuance of the development {permit, a report be submitted 
to Council to amend: 

(a) the maximum site coverage to permit 36% in lieu of the previously 
approved 33%. 

(b) a reduction in the 69 '0" setback along Boundary Road. 

The proposed developnent can meet all the conditions of developinent , 
as resolved by City Council, with the exception of; 

Permitted or Required 
(per resolution of 
Council dated 

24th June, 1976) Proposed 

(a) Site Coverage 33% 36% 

(b) Boundary Road Setb»ack 69ft.* (miniinum) 55 - 69 feet* 


With, .respect to the above conditions of develorinent , it is noted that: 

(a) The additi-onal site coverage' is felt to be a reasonable increase. 
Various groups that have reviewed the plans liave ccmrented posi- 
tively on the overall layout and design. A 3% increase in the 
i:ite coverage is not felt to be particularly significant in view 
of the fact that the development is under the allowable floor 
space ratio (.35 permitted .31 proposed). 

(b) Provision of adequate noise abatement treatment can ' cotpensate 
for the proposed reduction in setback (varying from 55' to 69') 
fron the easterly property boundary and thereby conform to the 
.■•ntent of the original 69' setback requirement. 


Ihe Champlain Heights Project Manager concurs with the recarmenaations 
contained in this report. 

RECOt-T^EMlATIONS 

It is therefore reccmn^ended : 

A. THAT the maximum site coverage figure for Enclave Three be 
increased from 33% to 36% in lieu thereof; 

B. THAT the minimum buffer setback area from the easterly 
property boundary- of Enclave Hiree be reduced in seme areas 
from 69 feet to 55 feet with provision of adequate noise 
abatement treatment to ocnpcnsate for tlie proposed reduction 
in the buffer strip. 


Measured to easterly property boundary wtiich is lift, fron the 
ultimate curb, therday providing a 66 - 80 ft. setback from the 
curb. 

The City I>lanager I^XX^TMTJOS that the reccmrnendations of the Director 
of Planning be approved. 

FOR COUNCIL ACTION SEE PAGE(S).,.; Z5l 
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December 8, 1977 

TO: Vancouver City Council 

SUBJECT: Request from Daon Development to Alter the Unit Mix 
Requirement for Market Housing Development - 
Langara Development 

CLASSIFICATION: RECOMMENDATION 
The Director of Planning reports as follows: 

"A letter has been received from Mr. R.B. Biely, Project Manager for 
Daon's Langara Development, requesting that the suite mix requirement 
for Lot 1, Block 1165, D.L. 526, Plan 16033, be altered. The existing 
suite mix requirement for market housing established by resolution of 
Council on November 30, 1976 is as follows: 

Not more than 25% of the total number of dwelling units shall 
contain 2 bedrooms and the remaining units shall contain 3 or 
more bedrooms. 

The request from Daon Development Corporation is to alter this requirement 
to permit the following suite mix: 


1 

bedroom 


15% 

or 

13 

suites 

1 

bedroom and 

den 

15% 

or 

13 

suites 

2 

bedrooms 


20% 

or 

18 

suites 

2 

bedroom and 

den 

20% 

or 

18 

suites 

3 

bedroom 


30% 

or 

26 

suites 


BACKGROUND 

On April 15, 1975, City Council gave the required three readings to an amending 
By-Law which rezoned a portion of the Langara Golf Course from RS-1 One-Family 
Dwelling District to CD-I Comprehensive Development District. Along with the 
regulations detailed in the CD-I By-Law, a number of conditions were established 
by Council resolution on May 27, 1975. One such condition established for the 
market housing site within the larger CD-I area was the following: 

Not more than 20% of the total number of dwelling units shall contain 
2 bedrooms and the remaining units shall contain 3 or more bedrooms. 

When the first proposal call was issued in July 1975, Lot 3 was identified for 
market housing and Lot 1, immediately to the north, was offered to the Provincial 
Government for co-operative housing. (See Appendix A). When no bids were received, 
and the Provincial Government declined the offer for Lot 1 due to a lack of funds, 
a variety of meetings were held with prospective developers to determine more 
appropriate parameters for a revised proposal call. In October 1975 a second 
proposal can was issued with both Lots 1 and 3 identified for market housing. 
When no bids were received, the Mayor contacted several developers and a bid from 
Daon Development Corporation for development of market housing on both Lots 1 and 
3 was approved by Council on March 23,1976. 

During the subsequent processing of the development permit application for Lot 
3, Daon requested an alteration of the suite mix requirement to permit 28% of the 
total units to be developed with 2 bedrooms. Following a report by the Director 
of Planning, Council amended the existing resolution on November 30, 1976 to read 
as follows: 

Not more than 25% of the total number of dwelling units shall contain 
2 bedrooms and the remaining units shall contain 3 or more bedrooms. 

Revised drawings were subsequently prepared by the applicant and Development Permit 
No. 74462 was approved on December 13, 1976. 


PROPOSED AMENDMENT 


The proposed amendment to the suite mix requirement represents a significant 
shift from the current provisions. Daon Development Corporation submitted a 
bid on the basis of the suite mix requirements and other regulations controlling 
development. Everyone's understanding of the housing market has shifted since 
March 1976 when the bid was approved. Because of this, consideration can be 
given to a limited amendnent to the suite mix. 

If the dens were suitably designed to permit easy conversion into a functional 
third bedroom, support could be given to two bedroom and den units provided 
that a minimuril of 75% of all units contained 3 bedrooms or 2 bedrooms plus den. 
Similarly, support could be given to units containing 1 bedroom plus den in lieu 
of the full requirement for 2 bedroom units. Revisions of this nature would 
compare with Daon's request as illustrated in the following table: 

CURRENT REQUIREMENT 

MAX. 25% 2 bedroom 

MIN. 75% 3 or more bedrooms 

RECOMMENDED AMENDMENT 

MAX. 25% 2 bedroom or 1 bedroom plus den* 
MIN. 75% 3 bedroom or 2 bedroom plus den* 

* provided den appropriately designed to permit easy 
conversion into a functional extra bedroom. 

DAON'S REQUEST 

15% 1 bedroom MAX. 50% 2 bdrm. or 1 bdrtn. + den 

35% 2 bedroom or 1 bedroom plus den = or 1 bdrm. 

50% 3 bedroom or 2 bedroom plus den MIN. 50% 3 bdrm. or 2 bdrm. + den 

The significant alteration to the suite mix requested by Daon cannot be supported 
in light of the current requirement which formed a basis for their original bid 
and is incorporated into the interim agreement for sale of the lands. To alter 
this requirement might further result in criticism from the development sector 
at large, based on the claim that the ground rules for proposal call were altered 
after a bid had been accepted. 

A greater concern lies with the fact that the original intent behind development 
of Lot 1 was the provision of a mixture of housing types with emphasis on family 
oriented housing, because of the special characteristics of this area of the City. 
While it may be true that the mix requested by Daon may be the optimum one 
regarding their own aims for marketability and financial return, as seen by the 
demand generated by their current development characteristics, there is the 
broader question of public objectives and need which has to be a concern of 
Council. The agreement to be flexible in interpreting the previous Council 
guidelines to permit the 3 or more bedrooms to be built as expensive 2 bedroom 
and den is as much as the Director of Planning could support. It should be 
remembered that the land cost per unit in this development at the time of sale 
was about $18,000 per unit. 

A City goal is to obtain family acconmodation, and the acceptance of the bid 
for Daon was based on this goal. The Planning Department has not been able 
to undertake an economic investigation into this matter but believes the 
development of 3 bedroom housing in a more modest manner should be encouraged. 

Recommendation: The Director of Planning recommends the following: 

A. That the requested amendment to the suite mix requirement 
established by Council on November 30, 1976 be not approved. 
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B. That consideration be given to an amendment to the suite mix 
requirement whereby not more than 25% of the total number of 
dwelling units shall contain 2 bedrooms or 1 bedroom plus a 
den and the remaining units shall contain 2 bedrooms plus a 
den or 3 or more bedrooms, the den in both instances to be 
so designed to permit easy conversion into a functional, 
additional bedroom." 


The City Manager RECOMMENDS that the recommendations of the Director 
of Planning be approved, noting that the property was sold on the 
basis of the proposed unit mix, and "it would be desirable to maintain 
the credibility of our procedures for marketing land. 


FOR COUNCIL ACTION SEE PA6£{S)...23B 
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Board of Administration, November 13, 1970 . . (SUPPLEMENTARY PERSONTSTEL -3 

4 . Auto Allowance - Planning Department 

The Director of Planning reports as follows: 

"Mr. H.W. Pickstone was transferred from the Museums Department 
to the Planning Department on June 1, 1970, but his position 
has not yet been formally established. He has been using his 
own automobile without automobile allowance for travelling 
since that time. 

Accordingly, it is RECOMMENDED that standard automobile 
allowance be set up for Mr. H.W, Pickstone. Funds being 
available in the Departmental budget for this purpose." 

Your Board RECOMMENDS that the report of the Director of 
Planning be endorsed. 

5 . Summons Processing - 

Micro-film Ecfuipment Operation 

The Court Clerk, Provincial Courts, Vancouver, reports as 

follows : 

"Constables report the license numbers of vehicles illegally 
parked or operated and prior to the issue of summonses, names 
and addresses of registered owners must be obtained. These 
are copied from microfilm strips supplied to the Court Clerks 
Department by the Motor-Vehicle Branch, Victoria Headquarters. 
From the films inserted into the viewer, clerks copy the 
information needed. If the record showing the latest owner 
is not present in the film strip, the Motor Vehicle Branch is 
advised and the summons is held until the information becomes 
available. At the commencement of the licensing year, delays 
of this sort occur in volume and afterwards in a lesser degree. 
In many instances, the information was available but not lo- 
cated due to insufficient knowledge of the system. After 
correspondence directed to the Superintendent of Motor 
Vehicles regarding delayed information, his Department 
assigned an employee to review our procedures. A number of 
recommendations were made which will be put into effect. 
Included is one that the immediate supervisor of the employees 
directly concerned, be dispatched to his Department in Victoria 
to view and study in depth and micro-film automobile registra- 
tion system. In addition her instructions will be to review 
the performance standards of Motor Vehicle Branch film strip 
viewing operators in order that standards can be set within 
her section. 

By extending the knowledge of the micro-film data operators, 
it is anticipated delay in the issue of summonses will be 
reduced . 

RECCMMENDED that Ann Sorenson, Clerk-Typist III, Court Clerks 
Department, be authorized to attend for two days at the Motor 
Vehicle Branch, Provincial Government Offices, Victoria, to 
study and report upon their automobile registration micro- 
film system and that she be granted two days leave of absence 
with pay. " 

Your Board RECOMMENDS that the foregoing recommendation of 
the Court Clerk, Provincial Courts, be adopted and the necessary 
funds, estimated at $40.00, be provided from the Departmental Budget. 


****** 

FOR ADOPTION SEE PAGH(S).. 


MANAGER'S REPORT 


DATE December 8, 1977 


TO: 


VANCOUVER CITY COUNCIL 


SUBJECT : 


Liquor Permit Application: 


1-7 Alexander Street 


CLASSIFICATION: 


CONSIDERATION 


APPLICANT: 


Mr. M. D. Darragh 

for "The Swiss Village Restaurant" 


The Director of Planning reports as follows: 

'The above noted Development Permit Application has been 
filed to use a portion of the basement of the existing 

building as a holding bar area, in conjunction with the 

proposed restaurant. 

This development is situated on the north-east corner of 
Alexander and Carrall Streets in the Downtown District 
(D.D.). 

The proposed holding bar development will provide an 
assembly area of approximately 440 sq. ft. (8% of the 
floor area of the restaurant) . For Council's guidance 
the City Building Inspector has advised that having 
regard to the City Building By-law requirements the holding 
bar could accommodate approximately 68 people. Council 
should note, however, that the Provincial Liquor Control Act 
restricts the seating capacity of holding bars to 25% of 
the seating capacity of the dining area and a maximum of 
50 persons. 

The Director of Planning is prepared to approve this 
Development Permit Application subject to revised drawings 
being submitted to comply with all City and Provincial 
Regulations, but before making a final decision, is 
referring the application to City Council. 


Because of the timing of Committee and Council meetings over the 
Christmas period, the City Manager is submitting this report direct 
to City Council for CONSIDERATION rather than as normally done 
through the Community Services Committee. 


FOR COUNCIL ACTION SEE PAGE(S) 7og 
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MANAGER'S REPORT 

December 9, 1977 

TO: VANCOUVER CITY COUNCIL 

SUBJECT: REQUEST TO RESUME OPERATING RESPONSIBILITY FOR TAYLOR MANOR 

CLASSIFICATION: Information 


The Medical Health Officer reports as follows: 

"Taylor Manor provides intermediate care for 58 persons, using 21 full time 
and 7 casual staff. The current budget is approximately $550,000 per year. 
The facility is owned by the City of Vancouver and was operated by the City 
up to 1974, when the Vancouver Resources Board agreed to rent the building 
from the City and operate it. Since 1974, they have carried out substantial 
renovations . 

On November 25, 1977, Mr. R. K. Butler, Executive Director of the Vancouver 
Resources Board, requested the City of Vancouver to undertake the direct res- 
ponsibility for the operation of Taylor Manor as of January 1, 1978. This 
request is a result of the Ministry of Human Resources ceasing their involve- 
ment in Long Term Care. There will be no facilities operated directly by the 
Provincial Government within the City of Vancouver, under the new Long Term 
Care program. 

The Deputy Director and Medical Health Officer have discussed a possible basis 
for transfer of operating responsibilities with representatives of the Provin- 
cial Government. 

Subsequently, the Provincial Government, by letter of December 8, 1977, indi- 
cated their willingness to accept financial responsibility for an approved 
budget which would include the following: 

1) P.ent for the premises at rates to be negotiated. 

2) Supportable administration costs for staff services (e.g. personnel, 
payroll, accounting, supervision from Properties, etc.) 

3) The provision for major repairs, either as a capital expense when 
required, or as an operating item in each year's budget. 

The per diem rate structure which will be established in the annually negotiated 
contract will provide a rate for vacant beds, so that the City is not accepting 
the risk of a deficit as a result of unpredicted vacancies. 

The employees in Taylor Manor are represented by the VIIREU. While these posi- 
tions prior to 1974 were classified in accordance with the City's classification 
and pay plan, there now appear to be some salaries which are higher than that 
paid for comparable work in the City. It would be necessary to negotiate a 
nechanism with the Union for establishing consistency with the City's overall 
classification and pay plan. The facility will be administered by the Properties 
Division of the Finance Department if this report is approved. No monetary 
benefit will accrue to the City for the acceptance of this responsibility, but 
it will simplify some aspects of administration of the Long Term Care prof:ram. 

The Medical Health Officer recommends that the City agree to the request of 
che Ministry of Human Resources to assume operation of this facility, on the 
condition that a funding agreement satisfactory to the Director of Finance 
is negotiated as outlined in the report. " 

At this time, the City Manager submits the foregoing report for the INFORMATION 
of Council and wishes to advise that further information on the position of 
the VMREU with respect to the integration of Taylor Manor staff and a recom- 
mendation from the Manager will be presented to Council at this meeting. 

FOR COUNCIL ACTION SEE PAGE(S) .. 




783 


MANAGER'S REPORT 


Date ; December 6, 1977 


TO: 


Vancouver City Council 


CLASSIFICATION: 


Recommendation 


SUBJECT: 


Spur Track Crossing and Easement Agreement 
Stewart and Rogers Streets, North of Powell 


The Supervisor of Properties and the City Engineer report as follows: 

"On April 19, 1977, City Council approved a recommendation 
of the City Engineer to allow United Grain Growers 
Limited to cross Stewart and Rogers Streets with a 
spur track to serve their property. 

United Grain Growers Ltd. erred in their application 
to cross Stewart Street in that the area assumed to be 
Stewart Street has never been dedicated as a street and 
still remains as Lot 1, Block 1 of Subdivision "A", 
D.L. 182, Plan 11111. 

Council approval was granted on the basis of information 
contained in the April 15, 1977 report and since a portion 
of the track is on City property, a separate agreement 
will have to be arranged with United Grain Growers in the 
form of an easement. 

Therefore, it is recommended that: 


a) 


The application be approved subject to the 
conditions set out in an easement agreement 
satisfactory to the Director of Legal Services. 


b) 


A nominal annual rental rate be charged. 


II 


The City Manager RECOMMENDS that the foregoing recommendation 
of the Supervisor of Properties and City Engineer be approved. 


FOR COUNCIL ACTiON SEE PAGE(Sj 


REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 
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December 1, 1977 


A Special Meeting of the Standing Committee of Council on 
Finance and Administration was held on Thursday, December 1, 1977, 
in the No. 3 Committee Room, Third Floor, City Hall at approximately 
11:00 a.m. 


PRESENT: Mayor Volrich, Chairman 
Alderman Brown 
Alderman Gerard 
Alderman Gibson 
Alderman Marzari 
Alderman Puil 


ALSO PRESENT; 


Alderman Ford 
Alderman Harcourt 
Alderman Kennedy 


CLERK; 


G . Harden 


RECOMMENDATION : 


Departmental Reviews - Planning Department 

This meeting was the fourth in a series of departmental reviews 
initiated by the Standing Committee on Finance and Administration at 
its meeting on August 4, 1977, following consideration of a proposal 
for a revised budgeting system for the City and approval by City 
Council on August 23, 1977. 

The report of the Planning Department (copy on file in the City 
Clerk's Office) outlines objectives of the review, general introduc- 
tion, planning in the City of Vancouver, description of department, 
department recommendations and Consultant's observations and recom- 
mendations. The appendices include departmental organization, depart- 
mental functions, chart - net budget by organizational unit and 
function, general information and discussion of departmental priori- 
ties. The report also includes recommended actions if the departmental 
budget were increased or decreased by 5%. 

The Director of Planning led the Committee through the report 
including the Planning Department's intentions and recommendations 
which are as follows: 

" 1. Departjnent's Intentions 

As a result of this review, and noting the five objectives 
determined by Council, the Planning Department intends to 
proceed with the actions listed below. The appropriate 
references in Appendix B*are shown in parentheses below each 
item. 

I 1) Assist the Vancouver City Planning Commission in bringing 
forward a work program to be undertaken in conjunction 
with City staff resources which encourages public part- 
icipation in defining goals for the City of Vancouver. 
(Appendix B, page lo) 


* (Appendix B on file in the 
City Clerk's Of,fice) 


continued 


Report to Council 
Standing Conmiittee of Council 
on Finance and Administration 
December 1, 1977 


Departmental Reviews - 
Planning Department (Cont'd) 

2) Move the emphasis of planning work 1n the Central Area 
Division away from development control and day-to-day work 
towards a broader planning program for the whole Central 
Area. In reporting on this, the Director of Planning will 
indicate how certain development control functions could 

be relocated to the Zoning Division. (Appendix B, page 23) 

3) Report on a program for increasing the level of Area 
Planning service so that all sections of the City obtain 
a better level of service than at present at a level 
conducive to reporting on the planning problems existing 
in these areas. (Appendix B, page 23) 

(Further display material on this matter will be available 
during the discussion of this report) 

4) Report on the possibility of maintaining a number of 
qualified and trained staff now operating as temporary 
employees in the Neighbourhood Improvement Program, as a 
permanent core group to give continuity and direction to 
N.I. P. and related programs. (Appendix B, page 23) 

5) Continue to be involved in the implementation of specific 
projects for specialized programs such as the Neighbour- 
hood Improvement and Residential Rehabilitation Assist- 
ance Program. (Appendix B, page 29) 

6) Report further on a program which will record and monitor 
development activities in the City which are part of the 
development control process. This would include subdiv- 
isions, rezonlngs, development permits and sign permits. 
(Appendix B, page 35) . 


7) Request the Personnel Services Department to investigate 
staff development opportunities and programs for Planning 
staff. (Appendix B, page 40) 

8) Report further in conjunction with the Director of Permits 
and Licences and the Director of Personnel Services on 
the establishment of a regular training program to 
continually inform all related staff on the various control 
procedures and by-laws and amendments to them. (Appendix 
B, page 35) 

9) Report further to Council in conjunction with the Director 
of Permits and Licences on the desirability of reinforcing 
the by-law enforcement procedures in the City. (Appendix 
B, page 35) 


2. Department's Recommendations 

The recommendations which follow are what are considered to be 
the most important recommendations arising out of the analysis 
of departmental functions contained in Appendix B. They are 
set out. in the same sequence as the analyses and the approp- 
riate references to Appendix B are shown in parentheses below 
each recommendation. 


continued 


Report to Council 

Standing Committee of Council 

on Finance and Administration 

December 1,1977. 

Departmental Reviews - 
Planning Department (Cont'd) 

The Director of Planning recommends that: 

1) Council give higher priority within the City organization 
for the development of a readily accessible management 
information system conmencing with the integration of 
already available data into automated storage so that 

it can be readily utilized and the City Manager be 
requested to coordinate a report to Council on 
implementation. (Appendix B, page 6 ) 

2) Council endorse the work of developing a better understand- 
ing of the City or the Director of Planning report back on 
an alternate program for inclusion in the 1978 work program. 
(Appendix B, page 6 ) 

3) Council investigate the appropriate role of corporate and 
overall planning in tlie City, and determine how it could 
be better identified within the City organization or the 
City Manager be requested to report further on the matter. 
(Appendix B, page 10 ) 

4) Preparation of City goals, policies and budgets be more 
closely integrated. (Appendix B, page 10 ). 

5) Council advise the Province and the Federal Government of 
the success of the RRAP Program and seek provincial as- 
sitance (as in Ontario and Alberta) and to obtain contin- 
uation and broadening of the program from the Federal 
Government. (Appendix B, page 23 ) 

6) Council should increase staff resources to take advantage 
of all RRAP assistance and any broader program that could 
emerge in this area. (Appendix B, page 29 ) 

7) Council advise the Provincial and Federal Governments of 
the success of the Neighbourhood Improvement Program and 
seek a continuation and broadening of this program from 
them. 

8) The City continue with present levels of staff for the 
Neighbourhood Improvement Programs noting that staff de- 
creases will be required at the termination of present 
programs. (Appendix B, page 29 ) 

9) The City consider, in conjunction with senior levels of 
government, planning in advance for government "make work" 
programs such as Canada Works, LIP or PYEP in order to max- 
imise the potential of these programs with reference to 
the City's own priorities. (Appendix B, page ) 

10) After current reviews of the development control process 
are completed. Council consider initiating an independent 
analysis of the development control procedures in the City 
to demonstrate the costs of administration and the time 
taken compared with the benefits obtained and the Director 
of Planning be asked to report on this matter at the ap- 
propriate time. (Appendix B, page 35 ) 

11) That when dealing with management and union concerns the 
Manager be asked to negotiate for "flexible time" working 
arrangements for staff who are required to attend meetings 
outside normal hours. (Appendix B, page 33 ) 


continued 
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on Finance and Administration 
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Departmental Reviews - 
Planning Department (Cont'd) 


12) Council endorse the further development of the Planning 
Department's work and cost control system and that the 
Director of Planning be requested to report further on the 
matter. (Appendix B, page 40). 

13) The Director of Planning report further (after discussion 
with senior levels of government to determine their 
possible participation bearing in mind that the study 
could produce information of value to many municipalities 
in Canada) on an investigation into methods of better 
identifying the costs and benefits of planning work at 
the municipal level. (Appendix B, page 40 ) 

IF BUDGET REDUCTIONS ARE TO BE MADE, THEN THE DIRECTOR OF 
PLANNING RECOMMENDS: 

14) Reductions up to 5% are made on the basis that the spread 
of work across functional areas be maintained as far as 
possible in the present proportions, and the Director of 
Planning report further on this matter. 

15) If further reductions are to be made that they be consid- 
ered in the following order in relation to the priority 
of the functions indicated: 


1. Provide Assistance to OUtside Groups 

2. Design Projects 
Implement Specific Projects 

3. Plan the Whole City 

4. Plan Areas of the City 

5. Control Development 

6. Develop Understanding 

(Note that reductions in the function 
"Manage Internal Resources" would occur 
pro rata in relation to reductions in 
other functions.) 


IF BUDGET INCREASES CAN BE CONSIDERED THEN THE DIRECTOR OF 
PLANNING RECOMMENDS: 

16) That the following priority of functions be acknowledged: 

1. Develop Understanding 

2. Plan the Whole City 

3. Plan Areas of the City 

4. Design Projects 

5. Provide Assistance to Outside Groups 

6. Control Development 


The Director of Planning presented several drawings dealing with 
the Planning Department's operations and plans including a plan to 
decentralize the planning function in order to coordinate all of the 
various City services offered on a City wide basis. 

The Consultant, Mr. Roger Chilton of Western Management Con- 
sultants, stated that the Planning Department has provided a thorough 
and complete analysis of their department and reiterated their comments 
included in the report that the City Manager and Council should be 
using the Annual Review that the Planning Department produces to 
evaluate the department. The Consultant stated that as a result of 


continued 
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Departmental Reviews - 
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the review and the Planning Department's recommendations on corporate 
pldiining, it was felt there may be some deficiencies in this area and 
it would be appropriate to re-examine what is being done now, who has 
responsibility, how well it is being done, how appropriate and see if 
improvements can be made. The Consultant viewed corporate planning 
as an on-going process that covers all aspects of the City's operations 
and is an activity that could be done by City Management, senior staff 
and Council. The Consultant generally supported the Planning Depart- 
ment's recommendations but questioned the relationship of the Planning 
Department with the G.V.R.D. and Livable Region plan - the Finance 
Committee may wish to discuss level of input, importance to the City, etc 
The Consultant's observations and recommendations included in the 
review are as follows: 

"VI. CONSULTANTS OBSERVATIONS AND RECOMMENDATIONS 


The Planning Department has provided a comprehensive description 
of the role of the Department and the functions that 1t performs. 
It has done a complete and thorough analysis of its operations and 
has provided a good discussion of Department priorities. It has 
also specifically identified areas where It would make budget 
reductions 1f required. In addition, the Department has 
identified a number of specific Initiatives that It Intends to 
take and a number of areas where it feels further action Is 
required. 

A. DEPARTMENTAL MANAGEMENT 

Planning Department activities are difficult to manage and depart- 
mental effectiveness and performance is often difficult to 
evaluate. The Planning Department, through its Annual Review, 
has however taken initiatives to identify and obtain agreement 
on its role and objectives, and has utilized these In planning 
and managing its activities. Departmental management attempts 
to ensure that the Department's efforts are consistent with the 
City's needs and goals and that they mesh with the efforts and 
activities of the City Departments. The Department is also 
interested in further improving its management effectiveness and 
is working to develop improved management control and performance 
review systems. 


B. DEPARTMENT GOALS. PRIORITIES AND PERFORMANCE 

The Annual Review communicates the Department's objectives and 
work targets and seeks the input of Council and other departments 
in reviewing priorities and establishing its program. City 
Council and the City Manager should also use the Annual Review 
process to evaluate Planning Department performance. 

The Planning Department's five goals are documented on Page 11 
of the report. The Finance Committee may wish to take this 
opportunity to review these goals and advise the Department as 
to how well they feel these goals are being satisfied. A 
subjective assessment of Departmental achievements against these 
goals could assist the Department in preparing plans and work 
programs for the coming year. 
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The report also indicates the priorities that it places on each 
of its functions on Page 16. Priorities within each functions 
are described in Appendix E. Members of the Finance Committee 
may also wish to assess whether or not the priorities defined 
by the Department are consistent with their views and provide 
the Planning Department with some guidance in this regard. A 
review of the distribution of expenditures on each function, 
relative to the function priorities may also be appropriate and 
helpful. 


C. OVERALL CORPORATE PLANNING AMD POLICY FORMULATION 

The Planning Department has recommended that Council investigate 
the appropriate role of corporate and overall planning in the City, 
and determine how it could be better identified within the City 
organization. It has also recommended that the preparation of City 
goals, policies and budgets be more closely integrated. (Recommen- 
dations 3 and 4). 

The recommendations and the concerns that they address are, in our 
viaw, extremely important and warrant further discussion and exam- 
mi nation. 

Although the City may not require an overall plan, it does require 
effective overall corporate planning and policy formulation mech- 
anisms. There are indications that the City's current approach 
to overall corporate planning and policy formulation is deficient. 


D. RESPONSIBILITY FOR OVERALL PLANNING AND POLICY FORMULATION 

Overall corporate planning, or the ongoing process of establishing 
and reviewing objectives, pol-icies and overall plans for the de- 
velopment and management of the City and the effective delivery 
of government services, is the single most important management 
function. 

Responsibility for researching, analyzing and making policy reco- 
mmendations on matters of city-wide concern reportedly resides 
primarily in the Planning Department. Also, the Vancouver City 
Planning Commission appears to have been given a mandate to 
generate, evaluate and define goals, policies and programs for 
the City of Vancouver and to make recommendations to Council in 
this regard. Other bodies involved in overall corporate planning 
and policy formulation include the Plan Review Committee, the 
Budget Review Committee, the Management Advisory Committee, the 
various committees of Council and the City Council itself. These 
committees, along with the City Manager's office, the Social 
Planning Department, and all other City departments to a varying 
extent are all involved in planning and decision making activities 
which influence or shape the objectives, policies and overall 
corporate plans of the City. 


E. CONCERNS 

The Planning Department points out that it is important for the 
City to continue to develop its co-ordinative policy formation 
techniques. The Plan Review Conmittee, which was established in 
early 1976, is an important, but underutilized process in this 
regard. It apparently has had a fairly low level of activity 
and a low priority relative to other City functions. 
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The Planning Department also points out that many policy initia- 
tives affecting the overall "plan" for the City are generated by 
other departments independent of the Planning Department's Overall 
Planning activity and the Plan Review Committee. This frequently 
militates against the development of policy recommendations in an 
interconnected and co-ordinated manner. 

The Planning Department is also not currently satisfied with its 
own performance in overall corporate planning activities or in 
its goal setting and policy planning activities in conjunction 
with the Vancouver City Planning Commission. 

Although input from the public and outside expertise can be help- 
ful, overall corporate planning and policy formulation must 
involve both the elected and senior administrative officials and 
should not be treated as an appendage to City management. It 
involves a consideration of land use, transportation, social, 
financial, engineering, manpower and other City management concerns 
the activities and plans of all City departments; and the plans, 
policies and initiatives of other organizations, agencies and 
levels of government. These must all be taken into account in 
overall corporate planning and decision making. 

The current departmental reviews should provide both City manage- 
ment and City Council with a better definition and understanding 
of individual department functions and objectives. This hopefully 
will lead to improved management decision making within each 
department. 

It is also important, however, that the plans and activities of 
individual City departments be co-ordinated in a way which ensures 
that they contribute collectively towards achieving overall City 
objectives. Further development of the City's management review 
and planning processes should also take this critically important 
concern into consideration. With these concerns in mind, we 
recommend : 

1. That the effectiveness of current overall corporate 
planning and policy formulation processes be reviewed, 
including the role of the Vancouver City Planning 
Commission, and,' 

2. That Council and key Department Heads conduct a workshop 
or study session to review current planning and policy 
formulation mechanisms and assess the kind of 
initiatives that might be taken to develop more effective 
overall corporate planning in the City. 

F. GVRD LIVEABLE REGION PLAN 

The Planning Department reports that the evaluation and 
implementation of the City's role within the context of the 
GVRD's Liveable Region Program, has been bedevilled by rapidly 
shifting public and political sentiments towards that program. 
The City makes a significant contribution to the GVRD and is a 
major consideration in GVRD planning efforts. This situation 
and the emphasis that should be placed on the Planning Department's 
efforts In this regard may be an issue that should be addressed 
by the Finance Committee. 
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BOARD OF ADMINISTRATION 

PROPERTY MATTERS 
NOVEMBER 13, 1970 


RECOMMENDATIONS 


Knight Street Widening 
i4.9th to 57th Avenues 

The Supervisor of Property and Insurance reports as follows: 

"Further to Board of Administration Works & Utility 
Matters, August 1970 and Resolution of Council of 

August l8, 1970 approving estimates for the acquisition 
of lands and preliminary development work in connection 
with the above project, I have to report that the owners 
of the following properties have agreed to convey the 
required widening strips at the established rate of 
$1.00 per sq. ft. on terms as indicated: 

a) Lot 47, Blocks 29-31, D.L. 200 

7238 Knight Street 

1) Loss of land (W 7 ' ) $231.00 

2) Loss of trees and hedge 100 . 00 

$331.00 

3) The City Engineer to construct a concrete 
retainer wall with grade steps and reconnect 
concrete walks as shown on plan 'Scheme B' 
and replace any damaged lawn 

b) Lot 8, Block 8, D.L. W^g 738 

6792 Knight Street 

1) Loss of land (W 7 ' ) $231.00 

2) City Engineer to replace any damaged lawn 

c) Lot 35, Block 2, D.L. 739 
6571 Knight Street 

1) Loss of land (E 7') $231.00 

2) Loss of portion of new concrete walk 25 • 00 

3) City Engineer to replace any damaged lawn ^^-^-^ • 

d) Lot 48, Blocks 29-31, D.L. 200 
7228 Knight Street 

1) Loss of land (W 7 ' ) $231.00 

2) The City to replace cut stone retainer 

wall with concrete grade steps 14.90 . 00 


Your Board 


3) City Engineer to replace any damaged lawn 


$721.00 


e) Lot 50, Blocks 29-31, D.L. 200 

7196 Knight Street 

1) Loss of land (W 7 • ) $231.00 

2) Loss of shrubs 50.00 

3) City to replace cut stone retainer wall 
with concrete grade steps and rebuild 

West end of cut stone planter 275- 00 


ij.) City Engineer to replace any damaged lawn 


$556.00 


RECOMMENDED that the Supervisor of Property and Insurance 
be authorized to acquire the above portions of land on 
the foregoing basis chargeable to Code #li4.6/l803 . " 


RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 
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G. PLANNING DEPARTMENT RECOMMENDATIONS 

1 . Develop Understanding of the City 

The Planning Department feels its most important function is 
to develop a common understanding of the City. Although the 
Department suggests that there is a lack of an outgoing 
attitude on the part of City Hall in this regard, it has 
not identified any specific additional initiatives that it 
feels should be taken. The Director of Planning should be 
requested to report back on the scope of the program that 
the Department proposes with respect to this function. 

2. Computerized Information Systems 

The Planning Department has recommended that the City place a high 
priority on the development of a co-ordinated management infor- 
mation system. This system would computerize administrative data 
currently available and make it readily accessible to planners 
and decision makers for planning purposes. The subject of com- 
puterized management information systems is currently under review 
by the Finance Department who will be submitting a report and pro- 
posal to Council on this subject within the next few months. 


3. RRAP and NIP Programs 

These programs provide a high return in terms of the benefits 
which accrue to the City relative to the overall level of invest- 
ment involved. It seems sensible, therefore, to take full advan- 
tage of these and similar programs. 


4. Other Recommendations 

We support the Planning Department's recommendations and intentions 
with respect to initiating an independent analysis of development 
control procedures, developing the Department's work and cost 
control systems and investigating methods of better identifying 
the costs and benefits of planning work at the municipal level. 
(Recommendations 10, 12 and 13.) Recommendation 9 suggests that 
the City should plan in advance for government work programs. 
The Planning Department does not indicate how this might be done 
or who should do it. This may become apparent following a review 
of current overall corporate planning responsibilities and mech- 
anisms. " 


The Committee members discussed the report and concern was 
expressed over the plan to decentralize the planning function. It was 
felt this would increase costs with permanent site offices being 
established in various parts of the City. It was suggested, however, 
that efficiencies could be achieved if the functions performed by 
various Civic departments were linked into the Planning functions. 

The Committee discussed overtime costs of an estimated 400 
public meetings annually with three or four staff members in attendance 
at each meeting. The Director of Planning suggested in the review 
that flex time be investigated for staff who are required to attend 
such meetings outside of normal working hours. It was suggested that 
more information should be obtained on costs, number of evening meetings, 
compensating time taken, etc. 
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Other points that the Committee discussed were: 

the difficulty of the community in understanding over- 
all planning and how this might be improved 

a central library on Civic Matters located in the City 
Hall 

the uncertainty of RRAP and NIP programmes being 
approved for funding by the Provincial and Federal 
Governments 

corporate planning 

control functions 

Following further discussion, it was agreed it would be premature 
to make any decisions on the recommendations at this time in view of 
the fact that the City is pressing both the Federal and Provincial 
Governments for the continuation of the NIP and RRAP programmes, and 
further information is required on some of the points discussed. It 
was 


RECOMMENDED 


THAT the report be received pending a further review by 
the Mayor, City Manager and the Consultants and report 
back to the Committee. 


The meeting adjourned at approximately 1:15 p.m. 


******* 


FOR COUNCIL ACTION SEE PAGE(S) ...iS^ 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


DECEMBER 1, 1977 


A meeting of the Standing Committee of Council on Community Services 
was held on Thursday, December 1, 1977, in Committee Room No. 1, 
Third Floor, City Hall, at approximately 1:30 P.M. 


PRESENT: Alderman Rankin, Chairman 
Alderman Bellamy 
Alderman Ford 
Alderman Gerard 
Alderman Marzari 

COMMITTEE CLERK: H. Dickson 


Adoption of Minutes 

The minutes of the Community Services Committee of Thursday, November 
17, 1977, were adopted as circulated. 


INFORMATION 

1. Request for Surplus City Furniture and Equipment - 
Vancouver Women's Health Collective 


Under procedures and guidelines adopted by City Council on 
April 23, 1974, the Committee has authority to approve the sale 
of surplus City furniture and equipment, for which the City has 
no further use, to non-profit organizations for a nominal sum. 

The Committee had before it for consideration a request 
(copy circulated) from the Vancouver Women's Health Collective 
for surplus City furniture and equipment valued at $1,045.00 and 
sale was recommended by the Director of Social Planning to the 
organization for $111.81. 

Following brief consideration, it was 

RESOLVED 

THAT the request of the Vancouver Women's Health 
Collective for surplus City furniture and equipment 
valued at $1,045.00 be approved and the furniture 
and equipment be sold to the organization for $111.81. 


RECOMMENDATION 

2. Delegation from Kitsilano Tenants Association 
Re 2020 Vine Street 


The Chairman had agreed to hear a delegation from the Kitsilano 
Tenants Association regarding renovations under the R.R.A.P. program 
to a 10-suite apartment building at 2020 Vine Street. 

Distributed to members of the Committee prior to the meeting 
were copies of a submission (Appendix A) from the Association (copy 
circulated) . 



Continued . 
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A number of persons appearing as the Kitsilano Tenants 
Association and tenants from 2020 Vine Street, along with 
Mr. George Yen of Yen Hoy Enterprises, owners of the building, 
appeared before the Committee on this matter. 

Mr. Paul Lawrence, speaking for the tenants association, 
read a brief to the meeting, copies of which were distributed 
(on file in City Clerk's office). 

In the brief, the association urged that the Committee con- 
tact the office of the Rentalsman to have tenant termination 
notices deferred. The brief further suggested that R.R.A.P. funds 
may be being abused, in that rental housing for low income persons 
is being renovated to a much higher standard and consequently 
rents are increased beyond the means of the tenants who are then 
forced to vacate. 

During discussion, it was noted that notices given to the 

tenants to vacate the premises specify that the reason for the 

notice to vacate was because of Fire Marshal's orders that the 
building be upgraded to City standards. 

Mr. Yen indicated to the Committee that he gave the Fire 
Marshal's order as the reason for the termination notice follow- 
ing discussions with the office of the Rentalsman. 

However, in response to questions by the Committee, Fire 
Warden Capt. Bayntun advised that the required renovations to 
bring this building up to the City Building By-law specifications 
are not as extensive as to require the tenants to vacate the 
building . 

The Committee noted that the owner proposes renovation work 
under the R.R.A.P. program which is more extensive than that 
required to meet the City Building By-law and concern was expressed 
that building owners may be using the R.R.A.P. program to upgrade 
their buildings to a much higher level than absolutely necessary, 
thus displacing tenants who cannot afford the consequent higher 
rents. 

The Committee suggested that the tenants should seek a hear- 
ing with the office of the Rentalsman regarding whether the Fire 
Marshal's order is sufficient grounds for the notice of termination. 

Following discussion, it was 

RECOMMENDED 

A. THAT the Chairman of the Community Services 
Committee be authorized to attend the hearing 
by the office of the Rentalsman regarding the 
notices of termination issued to tenants of 
2020 Vine Street. 

B. THAT the City's R.R.A.P. staff, in consultation 
with officials of Central Mortgage & Housing 
Corporation, prepare a report on the implica,tions 
of R.R.A.P. fundings on low cost rental housing 
for the Community Services Committee as soon as 
possible. 

(During discussion of the foregoing. Alderman Gerard requested the 
owner of 2020 Vine Street to extend the notice of termination to 
tenants of 2020 Vine Street for one month beyond December 31, 
1977.) 
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3 . Prostitution Report 

City Council, at its meeting on November 1, 19 77, when 
considering a memorandum dated October 28, 1977 (copy circulated) 
from the Mayor and after hearing delegations, passed the follow- 
ing motion: 

"THAT the Chief Constable's report on prostitution 
in the West-End be referred to the Standing Com- 
mittee on Community Services for consideration of 
the portions of the report which come within 
Council's jurisdiction, including other related 
matters such as juvenile problems, Granville Street 
Task Force and any proposed changes to the Criminal 
Code . " 

Appearing before the Committee on this matter was Police 
Supt. T. Herdman along with other representatives of the Police 
Department. Also in attendance were persons who appeared before 
Council as delegations on this matter. 

The Committee had before it for consideration the report 
"Street Prostitution in Vancouver's West End" submitted by the 
Chief Constable, copies of which were distributed to members of 
Council earlier. 

Supt. Herdman and other members of the Police Department 
reviewed for the Committee their report during which it was pointed 
out that uniformed police officers are unable to do their job in 
uniform in endeavouring to control prostitution. 

The Police suggested that more appropriately worded laws are 
required in order that uniformed policemen can deal with the 
prostitution problem and the Committee's attention was directed 
by the police to the section in their report entitled "Frustrations, 
Concerns and Recommendations". 

During discussion, the Committee was advised that approxi- 
mately 40% of the pimps operating in the City of Vancouver are from 
outside Canada and it was noted from the Police report that a new 
Immigration Act presently before the Senate , and which is expected to 
become law in 1978, does not include the existing Section 5(E) 
which states "No person shall be permitted to enter Canada if he 
is a prostitute, homosexual, pimp or a person procuring prostitutes 
for the purpose of prostitution." 

It was the feeling of the Committee that Section 5(E) should 
be retained in the Immigration Act and that the wording be amended 
to delete the reference to homosexuals. 

The Committee also noted a recommendation contained in the 
Police report that the present Sdliciting Section in the Criminal 
Code be changed to include "or loiters" and that this section 
would then read, "Every person who solicits any person or loiters 
in a public place for the purpose of prostitution, etc.". 

The Committee expressed some concern that there could be 
difficulty in proving that a person was loitering for the purpose 
of prostitution. 

The Committee also noted that the Police Department is sug- 
gesting reinstatement of the City's 1972 by-law that required 
landlords to report unattached juveniles on their premises. 


Continued . . . 
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Clause No. 3 Continued 


The Committee noted the opinion expressed verbally by the 
Police representatives that court procedures do not seem to have 
much effect in controlling prostitution because existing law 
appears to be weak, and it was suggested that another avenue of 
approach to the entire problem of prostitution would be that City 
Council could consider suspending the business licenses of 
restaurants, cabarets, hotels or any other business where prosti- 
tution related offenses may be taking place. 

Following discussion, it was 

RECOMMENDED 

A. THAT City Council request the Federal Government 
to retain the existing Section 5(E) of the 
Immigration Act and that it be reworded as fol- 
lows : 

"No person shall be permitted to enter Canada 
if he or she is a prostitute, pimp or a person 
procuring prostitutes for the purpose of prosti- 
tution." 

B. THAT the Police Department be encouraged to bring 
to the attention of City Council, through the 
Community Services Committee, any restaurants, 
cabarets, rooming houses, hotels or any other 
business at which the Police Department suspects 
prostitution related offenses are taking place 
and that City Council consider suspending the 
business licenses of such premises. 

C. THAT the Police recommendation that the present 
Soliciting Section in the Criminal Code be changed 
to include the words "or loiters" and the suggestion 
that the City reinstate the by-law which required 
landlords to report unattached juveniles on their 
premises, be referred to Crown Counsel for comment 
and referred back to the Community Services Committee. 


4. Provincial Liquor Regulations - 
Meeting with General Manager 

City Council, on November 8, 1977, when considering an applica 
tion from the Princeton Hotel for an extension to the hours of 
operation for a new "pub" located within the hotel's existing beer 
parlour, and after hearing delegations in connection with this 
application, passed the following motion: 

"THAT this whole matter be deferred until officials 
from the Liquor Control and Licensing Branch of the 
Provincial Government appear before the Community 
Services Committee as requested." 

Appearing before the Committee this date were Mr. V. Woodland, 
General Manager of the Liquor Control & Licensing Branch, the 
Director of Permits & Licenses, and representatives from the B.C. 
Hotels Association, the Princeton Hotel and Local 40 of the Hotel, 
Restaurant & Culinary Employees & Bartenders Union. 

The Chairman advised that Council had requested a meeting 
with Mr. Woodland as a result of an application by the Princeton 
Hotel to extend the operating hours of the "pub" located within 
the beer parlour from the present 11:00 P.M. closing time to 11:30 
P.M., which would coincide with the operating hours of the beer 
parlour. 
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Clause No. 4 Continued 

Mr. Woodland explained to the Committee that the "A" class 
liquor license, which is issued for the new type of "pub" located 
within hotel beer parlours, permits the serving of hard liquor 
and requires that food be served. He added that this "A" class 
license attracts a different type of clientele, in particular 
women who do not prefer to drink beer in a beer parlour. This 
has been the experience in neighbourhood pubs as well. 

In response to a question by the Committee regarding the 
Liquor Control & Licensing Branch policy rejecting pre-clearance 
approval for neighbourhood pubs proposed on arterial streets, 
Mr. Woodland indicated that the Attorney-General's department is 
endeavouring to discourage drinking drivers and locating licensed 
premises near arterial streets is not compatible with this program. 

Mr. Woodland was asked whether there is any restriction to 
prevent persons going into the new holding bars and having a drink 
without ordering any food from the adjacent restaurant and he 
replied that the holding bars, which can only be up to 25% of the 
floor area of restaurants, were instituted following pressure from 
restaurant operators who previously were not allowed to serve 
liquor without food. 

The Committee again considered the application of the Princeton 
Hotel which, when first considered by the Committee on September 
29, 1977, a motion to approve an extension of the operating hours 
for the pub was lost. 

Concern was expressed by the Committee that if the City 
agrees to the request of the Princeton Hotel to extend the operat- 
ing hours of the pub within its beer parlour, it would have to 
treat all other applications favourably. 

A spokesman from the Princeton Hotel pointed out that by 
requiring the pub to close earlier than the beer parlour, the City 
would not be restricting consumption of alcohol because pub patrons 
would merely move into the beer parlour at 11:00 P.M. 

A motion to approve an extension of the operating hours for 
the pub until 11:30 P.M. was made and was lost. 


5. Request for Used City Vehicle - 

Grandview Free Store Workshop Society 

The Committee had before it for consideration a Manager's 
report dated November 24, 1977 (copy circulated) in which the 
Director of Social Planning reported on the request of the Grand- 
view Free Store Workshop Society for a used City vehicle to assist 
in the collection and distribution of used clothing, furniture 
and appliances to low income residents of East Vancouver. 

In the report, the Director of Social Planning had recommended 
a grant of $600.00 to cover the acquisition of a used City vehicle. 

Following brief discussion, it was 

RECOMMENDED 

THAT City Council approve a grant of $600.00 to the 
Grandview Free Store Workshop Society to cover the 
acquisition of the used City vehicle identified as 
SN 1180 and that this vehicle be transferred on an 
"as is where is" basis. The transfer and licensing 
fees to be borne by the Society. 


The meeting adjourned at approximately 4:00 P.M. lUO 

FOR COUNCIL ACTION SEE PAGE{S) IJy...^. 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


December 1, 1977 

A meeting of the Standing Committee of Council on Planning 
and Development was held on Thursday, December 1, 1977, at 
2:00 p.m., in the No. 1 Committee Room, third floor. City Hall. 

PRESENT ; Alderman Harcourt (Chairman) 
Alderman Brown 
Alderman Gibson 
Alderman Kennedy 
Alderman Puil 

CLERK: M.L. Cross 


RE COMJ IEN D AT I ON S 

1 . Open Space East of Denman 

The Committee considered a report of the City Manager dated 
November 24, 1977, (copy circulated) in which the Director of 
Planning provides information on the results of recent consultation 
with West End residents on the subject of open space east of 
Denman Street and recommends that consultation continue during 
1978. 

The report notes that some support has been expressed for 
the previous Traffic Scheme II, cancelled by Council in 1975, 
but no specific action is intended with respect to Traffic Scheme 
II without further report to the Standing Committee on 
Transportation . 

RECOMMENDED 

THAT the report of the City Manager dated November 24, 
1977, be received, and that consultations with 
residents, the City Engineer, Director of Finance, Park 
Board and Fire Chief continue, to be followed by a 
further report in 1978. 


2. The Residential Rehabilitation Assistance 
Program - Status Report 

The Committee considered a report of the City Manager dated 
November 21, 1977, forwarding a report of the Director of Planning 
of the same date (copies circulated) in response to Council's 
instructions of July 26, 1977, that the Director of Finance and 
the Director of Planning report before the end of the year 
regarding experience with the administration of RRAP in the 1976 
N.I. P. areas; the desirability of the City assuming responsibility 
for RRAP administration in the 1974 and 1975 N.I. P. areas and the 
future staffing requirements for continued City RRAP administration. 

With respect to RRAP in the 1976 N.I. P. areas (Riley Park 
and Grandview-Woodland) , $281,000 in loan funds have been committed 
for rehabilitating 65 dwelling units. There are 310 applications 
pending . 

RRAP administration to November 10, 1977, has cost the City 
$43,080. During the same period. City RRAP staff have earned 
$51,320 in agency fees. The present staff and structure is 
sufficient to deal with the current rate of applications. If the 
applications continue at the current rate, RRAP administration 
costs to the City will be recoverable. The City is committed to 
administer RRAP in the 1977 N.I. P. areas, Kensington and Kiwassa, 
and it is proposed to hire one RRAP Promoter and two RRAP Advisors 
for this purpose. 

cont'd. . . . 
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RRAV for the 1974 N.I. P. areas (Kitsilano, Cedar Cottage, 
Mt. Pleasant) is currently administered by C.M.H.C. It is 
proposed that the City assume the administration for the 1974 
N.I. P. areas. 


RECOmENDED 


THAT the City expand the existing RRAP Agency Agreement 
with Central Mortgage and Housing Corporation to include 
the 1974 and 1975 N.I. P. areas subject to the satis- 
faction of the Director of Legal Services. 

THAT the positions of RRAP Promoter be transferred from 
the Neighbourhood Improvement Program to RRAP 
Administration for the following N.I. P. areas: 


Kitsilano 

Cedar Cottage/Mt. Pleasant - 
Riley Park 
Grandview-Woodl and 


terminating December 31, 1978 
terminating December 31, 197 8 
terminating April 30, 1981 
terminating April 30, 1981 


THAT the position of RRAP Promoter in the Downtown 
Eastside N.I. P. area be terminated as of December 31, 
1977. 


D. THAT the following new positions be established: 


Senior Clerk 
Kensington Promoter 
Kensington Advisors 

(2 positions) 
Kitsilana Advisor 
Cedar Cottage/ Mount 

Pleasant Advisor 


terminating 
terminating 
terminating 

terminating 
terminating 


April 
April 
April 


30, 1981 
30, 1981 
30, 1981 


December 31, 1978 
December 31, 1978 


and the Director of Personnel Services be instructed to 
classify these positions and submit his report to the 
City Manager for approval. 

E. THAT the salaries and related administration costs 
totalling $165,726.00 as detailed in Appendix V of the 
Planning Department report dated November 21, 1977, be 
approved and be included in the Planning Department's 
RRAP Administration budget and that the purchase of 
equipment be approved in advance of the 19 78 Budget. 

F. THAT the Director of Planning be instructed to provide 
a status report on RRAP administration on a semi-annual 
basis . 

G. THAT the Directors of Planning and Permits & Licenses be 
instructed to report back on the implications of the RRAP 
Program being extended to include hotels and rooming 
houses, during 1978, if and when the pending Legislation 
is in place. 

H. THAT Central Mortgage and Housing Corporation be requested 
to review the current income and interest rates guidelines 
employed by the RRAP Program with a view to bringing then 
more in line with the current economic situation in Canada. 

I. THAT Central Mortgage and Housing Corporation be requested 
to review the Agency Agreement fee structure now and 
annually thereafter, to ensure that increases in salary 
and other costs, including inflationary factors, incurred 
by the City are adequately covered. 
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December 1, 1977 (Ill - 3) 

3 . Status of Rezoning Applications 

Mr. R. Scobie, Zoning Administration Group Leader, presented 
to the Committee a revised format for reporting rezoning 
applications (on file in the City Clerk's Office). 

Mr. Scobie advised that in the current format, applications 
are listed by date of submission. It is proposed that individual 
applications now be broken down and placed in various categories 
i.e. applications being processed, those for each Public Hearing 
date, those awaiting Public Hearing, those awaiting enactment 
and those which have been withdrawn or are being held for various 
reasons . 

The Committee agreed that from this format it would be much 
easier to determine at a glance the number of applications in 
each stage of the processing. 

RECOriMENDED 

THAT the revised format for reporting rezoning applications 
to the Committee be approved. 


INFORMATION 

4 . London Plane Trees 

A member of the Committee enquired as to why this matter 
had not been included as an Agenda item. 

The City Manager advised that the Provincial Government 
has decided that they will not be planting London Plane trees 
on the Provincial Government complex on Blocks 51/61/71 Downtown. 
There is no reason for the City to consider London Plane trees 
on its property adjacent to the complex. However, the Park Board 
feel there are other places in the City where London Plane trees 
would be appropriate. There will be an information report before 
the Committee when all discussions are finalized. 

Alderman Gibson wished to have it recorded that London Plane 
trees are the most disease-free tree in the whole of London, and 
they are not as troublesome as has been reported. They require 
only a small amount of soil and normal rain water and have been 
planted over drains, sewers, etc., without any problems. 


The meeting adjourned at approximately 2:45 p.m. 


FOR COUNCIL ACTION SEE ?AGl{S) jRL 
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2. Plan of Development 

- Champ la in Heights 

The Supervisor of Property and Insurance reports as follows: 

"On May 2>1, 1968, Council approved the overall concept 
plan for Champlain Heights, and the subdivision pro- 
posals for Areas 'A', 'B', 'C', and 'D' as contained in 
the report of the Director of Planning of May 16, 1968. 

In the report approved by Council it specifically states 
that the proposed pattern of subdivision is for all 
land to be completely serviced, including underground 
wiring . 

However, the report does not appear to give direct 
authorization to the City Clerk to sign petitions on 
behalf of the City for these services. 

RECOMMENDED that the City Clerk be instructed to sign 
petitions on behalf of the City for the following local 
improvements, to be installed within the boundaries of 
Champlain Heights : 

a) Street Lighting 

b) Sidewalks 

c) Pavement and Curbs" 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 


3. Exchange of City-Owned Property 

For Privately-Owned Property 

Sit; N/S 21st Ave, between Crown & Camosun Sts . 

The Supervisor of Property and Insurance reports as follows: 

"On October 27, 1970 Council adopted the report of the 
Board of Administration dated October 7, 1970 dealing 
with the Proposed Camosun Park Extension. Included 
in the report was the following recommendation with 
respect to a request received from the owner of Lots 
13 and 15, Sub. i+, Block ^3 , D-L. 139 to exchange Lot 
15 for the adjacent City-owned Lot Sub. Block 

1^3, D.L. 139 situated on the North side of 21st Avenue 
between Crown and Camosun Streets: 

'The Supervisor of Property and Insurance is authorized 
to : 

a) negotiate with the owner of privately-owned Lot 
15, Sub. h,. Block L|.3, D.L. 139 for exchange with 
City-owned Lot li^. Sub. h,. Block L|-3, D.L. 139, 
on the understanding that it be consolidated 
with Lot 13. ' 

The owners has agreed to the exchange of lots and to 
the consolidation of Lots 13 and lij., at no cost to 
the City. 

RECOMMENDED that City-owned Lot Ih,, Sub. )|, Block ly'i , 
D.L. 139 be exchanged for privately-owned Lot l5. Sub. 
h,. Block lj.3, D.L. 139 on the conditions that Lot ll^ 

continued . . . / 3 
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PART REPORT TO COUNCIL 


V 


STANDING COMMITTEE OF COUNCIL 
ON 

TRANSPORTATION 


December 1, 1977 


A meeting of the Standing Committee on Transportation was held 
on Thursday, December 1, 1977, at approximately 4:05 p.m. in the 
No. 1 Committee Room, third floor. City Hall. 


RECOMMENDATION ; 

Request for Transit Service: 

Vancouver Museum/Planetarium and Archives Complex 

The Committee had for consideration a Manager's Report dated 
November 21, 1977, (circulated) in which the City Engineer reported 
on requests for a bus service to serve the Vancouver Musexom/ 
Planetarium and Archives Complex at Vanier Park. 

Requests had been received from the Director of the Vancouver 
Museum and Planetarium Association, the Vancouver Council of Women, 
Vancouver Historical Society, Primrose Conservative Club, as well as 
individual citizens. Representatives of the Museum and Planetarium 
Association, Council of Women, and B.C. Hydro were present and 
participated in the discussion. 

The City Engineer reported City officials had studied the bus 
service proposals with B.C. Hydro staff, but although it was known 
the complex attracted over 750,000 visitors annually, a bus service 
could not be justified because there was insufficient information 
reflecting event schedules and resultant travel behaviour. To overcome 
this deficiency it was proposed a survey be conducted in conjunction 
with the Vancouver Museum and Planetarium Association and B.C. Hydro 
involving the detennination of the number of persons attending events 
at the Museum/Planetarium during a two-month period commencing in 
March/April, 1978, and projecting the data over a 12-month period. 
As part of the survey, questionnaires would be distributed requesting 
information on means of transportation, suitability of transit if 
bus service were provided, and other pertinent travel behaviour data. 

It was indicated in the report that if a bus service was found 
to be necessary and B.C. Hydro concurred, street improvements would 
be required on the potential bus route. Two such routes might 
possibly be: an extension of the existing bus service from Cornwall 
Avenue via Cypress, Greer and Chestnut; or an expansion of a future 
False Creek bus service into the Vanier Park complex. In the long 
term Vanier Park could possibly provide the western terminus for the 
proposed rail link connecting False Creek, the Central Waterfront, 
and Stanley Park. 

Mr. D. Rudberg, Assistant City Engineer - Traffic Division, and 
Mr. V. Sharman, Manager, Planning and Scheduling, B.C. Hydro, 
reviewed aspects of the report with the Committee. 

Mr. C.W. Tosdevin, Executive Director, Vancouver Museum and 
Planetarium Association, indicated the Association's willingness to 
participate in the survey and cost share the project on the basis of 
one-third each to be contributed by the City, Hydro and Association. 
Mr. Tosdevin felt the total of 750,000 visitors noted in the report 
was a conservative estimate. Between 950,000 - 1 million visitors 
visited the complex this year and the figures were increasing every 
year. 


PRESENT: 


Alderman W.^ Kennedy, Chairman 
Alderman D. Bellamy 
Alderman M. Ford 
Alderman M. Har court 
Alderman H. Rankin 


CLERK: 


J. Thomas 


Cont'd . . . 
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Request for Transit Service: 

Vancouver Museum/Planetarium and Archives Complex 


Mrs. E. Armstrong spoke for the Community Music School, which 
is also located in the Vanier Park complex, and stressed the need for 
a bus service for the 1,400 students who attended the school up to 
three times a week. 

Mrs. Theresa Galloway, Vancouver Council of Women, expressed 
the concerns of her organization and maintained a survey was not 
required because the need was obvious. The lack of adequate 
transportation facilities prevented many citizens from attending 
events at Vanier Park, particularly senior citizens, handicapped 
persons, tourists, and students. Many of Vancouver's Pioneer 
citizens had to refuse invitations for special functions at the City 
Archives because there were no buses. The Council of Women supported 
the introduction of a route - daytime only if necessary - extending 
the Macdonald bus in a loop from Cornwall Street to Vanier Park and 
back on to Cornwall. 

Members of the Committee referred to the lengt^ of time involved 
before the results of the survey were known and questioned the 
Hydro representatives on the feasibility of introducing a jitney 
service similar to that serving Vancouver Airport. 


Following further discussion, it was 
RECOMMENDED, 

A. THAT a joint travel survey be conducted on potential 
transit rider ship by B.C. Hydro, and Vancouver Museum 
and Planetarium, and the Engineering Department in 
March and April, 1978, with costs to be shared equally. 

B. THAT the findings of the survey be reported back to the 
Transportation Committee in July, 1978. 


The meeting adjourned at approximately 4:20 p.m. 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


DECEMBER 1, 1977 


Y 


A Special meeting of the Standing Committee of Council on Community 
Services was held on Thursday, December 1, 1977, in the Council 
Chamber, Third Floor, City Hall, at approximately 7:30 P.M. 


PRESENT: Alderman Rankin, Chairman 
Alderman Ford 
Alderman Gerard 
Alderman Marzari 

ABSENT : Alderman Bellamy 

COMMITTEE CLERK: H. Dickson 


RECOMMENDATION 
1. Day Care 

The Community Services Committee, on August 4, 1977, was in 
receipt of the report "Day Care: 1977" submitted by the Vice- 
chairman of the Committee, Alderman Marzari, and deferred considera- 
tion of the report until the City Manager's report on the topic of 
day care was completed. 

The Committee had before it for consideration the report 
"Day Care: 1977" (copy on file in City Clerk's office). 

Also before the Committee for consideration was a City 
Manager's report dated November 10, 1977 (copy circulated) in 
which the Director of Social Planning identified several problems 
encountered by day care centres, many of which involve the current 
system of Provincial Government funding and administration. 

Copies of both reports had been mailed to over 140 day care 
centres, pre-school centres and kindergartens and operators of 
these centres were advised of the meeting. Well over 100 repre- 
sentatives appeared before the Committee. 

The Chairman called for delegations and representations were 
heard as follows: 

- Ms. Kirstie Shoolbraid, a member of the Ad Hoc Committee 
which prepared the report "Day Care: 1977", reviewed the 
report which she helped to compile and urged the Committee 
to examine the reasons why day care centres encounter pro- 
blems . 

- Ms. Emily Campbell, also a member of the Committee which 
prepared the report "Day Care: 1977", distributed to the 
Committee a brief listing facts on the funding of day 
care in the Lower Mainland and advised the Committee that 
current salaries for day care supervisors range from 
$2.76 per hour up to $5.90 an hour. She stated that the 
current subsidies are inadequate and methods used to 
determine eligibility for subsidies are inappropriate. 
Ms. Campbell pointed out that day care centres have fixed 
costs and variable incomes and that a block grant program 
would be the most logical method to ensure that day care 
centres which encounter financial difficulty will continue 
operation. 


Continued 
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Clause No. 1 Continued 

- Ms. Susan Anderson of the Social Planning Department 
spoke to the City Manager's report and advised that 
the report comments on issues which have come to City 
Council's attention. She reviewed the various problems 
encountered by day care centres as listed in the Manager's 
report and gave brief explanations for the recommendations 
contained in the report. 

- Ms. Marjorie Phelps of Day Care Information Centre 
advised that there are 77 day care centres operating 

in the City and that approximately 3/4 of the registra- 
tions are subsidized to varying degrees. In response 
to questions from the Committee, she indicated there 
are 146 day care vacancies at present and this vacancy 
rate may be reflective of the increasing costs of day 
care . 

The Committee noted the current subsidy level is $140.00 
per child per month for over three year olds and in 
response to questions, Ms. Phelps indicated that a sub- 
sidy level of $175.00 would be more appropriate to cover 
existing costs. 

The sliding scale which determines the family contribution 
to day care based on the family income should also be 
increased, possibly at the same rate that the cost of 
living has increased since the sliding scale was adopted. 

- Ms. Arlene Kelland, president of the Social Service 
Employees Union Local No. 2, presented a brief to the 
Committee in support of block funding for day care, 
restructuring parent fee subsidies, the establishment 
of a day care regional board and the establishment of 
emergency funds for day care centres in financial crisis. 
Ms. Kelland advised that employees at 2 8 day care centres 
are organized under the Social Service Employees Union. 

- Ms. Frances Dickson of the Spare Time Fun Centre read and 
presented copies of a brief. The Spare Time Fun Centre 
is an out of school day care operation for children 6 to 
12 years, and Ms. Dickson suggested that an increase in 
the subsidy allocated for such centres from the present 
$50.00 per month to $75.00 is necessary. 

- Ms. Katherine Roback of the Mount Pleasant Child Care 
Centre which operates two centres, one for under 3 year 
olds and one for over 3 year olds, addressed the Conunittee 
and urged the establishment of a block grant system for 
day care centres. 

- Mr. Doug Slight of Cedar Cottage Neighbourhood Services 
presented a brief advising that Provincial Government 
policy will not provide day care subsidies for immigrant 
families until they have lived in Canada for three years. 
Mr. Slight also urged the establishment of a block funding 
system to ensure that centres whose enrollments have dropped 
would remain operating. 

- Ms. Joyce Diggins, a member of the Committee which prepared 
the report "Day Care: 1977", also recommended that a system 
of block grants be established and advised that represent- 
atives of day care centres would be willing to travel to 
Victoria in an endeavour to secure better funding arrange- 
ments for day care centres. 


Continued 
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Clause No. 1 Continued 

- A man from a day care society operating in a church 
suggested that increased enrollments in each day 
care centre would make them more viable economically. 

(At this point. Alderman Gerard left the meeting.) 


- Another representative from a day care centre pointed 
out that day care centres face a variety of costs, 
among them City charges for sand, garbage collection 
and water. 

- A representative from a day care centre in the West 
End suggested that private day care centres should be 
included in any block grant system. 


During discussion, it was the feeling of the Committee that 
a community organizer may be needed to assist the day care centres 
and that possibly a grant could be made to hire such a worker. 

Following deliberation by the Committee of the two reports 
and the submissions received this date (copies are on file in 
City Clerk's office), the Chairman suggested that a further written 
report from Social Planning providing more detailed information 
in the following areas is needed: 

- the block funding concept; 

- the existing and a proposed level for day care subsidies; 

- the need for a City-wide organization for day care 

centres and the proposal for a grant for a community 
organizer; 

- the current ranges of staff salaries at day care centres; 

- the existing regulations pertaining to immigrant families 

and day care centres; and 

- the circumstances of student-parents who wish to attend 

school while sending their child or children to day care. 


Following discussion, it was 
RECOMMENDED 

THAT the report "Day Care: 1977" and the City Manager's 
report dated November 10, 1977, be received, and the 
Director of Social Planning be requested to prepare a 
further report to the Community Services Committee on 
the topics outlined by the Chairman. 


The meeting adjourned at approximately 10:10 P.M. 

FOR COUNCIL ACTION SEE PAGE(S) I/ iS^. 
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REPORT TO COUNCIL 

SPECIAL JOINT MEETING OF 
STANDING COMMITTEE ON FINANCE AND ADMINISTRATION 

AND 

VANCOUVER SCHOOL BOARD FINANCE C0I4MITTEE 



December 1, 19 77 


A Special joint meeting of the Standing Committee of Council 
on Finance and Administration and the Vancouver School Board 
Finance Committee was held on Wednesday, December 7, 1977, at 
4:00 p.m., in the No. 3 Committee Room, third floor. City Hall. 


PRESENT ; Mayor Volrich, Chairman 
Alderman Brown 
Alderman Gerard 
Alderman Gibson 
Alderman Marzari 


Trustee Andrew, Chairman 
Trustee Brown 
Trustee Pratt 
Trustee Westlake 


ALSO 
PRESENT; 


Alderman Ford 

Dr. D. Lupini, Superintendent of Schools 

Ilr. J.E. Robertson, Head of Business Administration 

Mr. A. Patterson, Assistant Head of Business 

Administration 
City Manager 
Director of Finance 


ABSENT: 


Alderman Puil 


CLERK: 


Barden 


INFORIIATION 


1. Information Regarding City 
and School Board Financing 

An information report dated November 1, 19 77, prepared by 
Mr. P. Leckie, Director of Finance, in co-operation with Mr. 
J.E. Robertson, Head of Business Administration, Vancouver School 
Board, was submitted to the Standing Committee of Council on 
Finance and Administration and the Vancouver School Board Finance 
Committee at a joint meeting held to discuss mutual financial 

concerns. Mr. Robertson requested that the line on page 4 - 
"Of this amount 50 percent (on a provincial basis) is financed by 
government grants," be replaced with "The portion to be raised by 
the Provincial basic levy is established by the Ministry,". 

The report includes information on growth in revenues 
1967-1977, tax levy growth, effect of the Homeowner Grant on 
school taxes, distribution of total revenues by source 1967 
and 1977, population and pupils, and Provincial basic education 
grant formula. 

The Mayor stated that the Provincial Government had indicated 
an increase in the mill rate a few days ago and he has requested a 
meeting with the Premier and Minister of Finance as the Minister 
of Education indicated it was not his decision, but policy of the 
Government in determining its contribution to the basic education 
program. 

The Committees discussed the points set out in the report, 
including the declining enrollment and student teacher ratio. 
It was noted that a preliminary report has been prepared by 
the task forces set up to study declining enrollment and further 
reports will be done. The Director of Planning is involved with 
the study and City Council and Civic staff are kept informed of 
progress. 


cont 'd. . . . 
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(VI - 2) 


Another concern that received emphasis was the number of 
handicapped children who are sent to Vancouver from other areas 
because of the better facilities available and Vancouver 
taxpayers must pay for their education costs. Also, the special 
needs classes for the handicapped must be kept at 10 to 15 
students so that the teacher can cope and this increases the 
costs. The School Board is endeavouring to have these special 
needs classes financed in a different manner than the present 
formula and would like to get a direct grant from the Provincial 
Government to cover it. The members of the City's Finance 
Committee agreed this should be pursued and Mayor Volrich stated 
that the City would be pleased to assist the School Board in this 
direction and he would request the U.B.C.M. to approach the 
Provincial Government on this. The Mayor suggested that the 
School Board forward any data they have that would be of assistance 

Following further discussion, the Mayor thanked the Vancouver 
School Board Finance Committee for coming to the meeting and it 
was agreed the exchange of information was very helpful and gives 
a better understanding of each others financing and concerns. 


The meeting adjourned at approximately 5:20 p.m. 


FOR COUNCIL ACTION SEE PAGE(S) 2^„2 
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STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


REPORT TO COUNCIL 



DECEMBER 8, 19 77 


A meeting of the Standing Coimtiittee of Council on Community Services 
was held on Thursday, December 8, 1977, in Committee Room No. 1, 
Third Floor, City Hall, at approximately 1:30 P.M. 


Adoption of Minutes 

The minutes of the Community Services Committee meeting of Thursday, 
November 24, 1977, were adopted as circulated. 


RECOMMENDATION 

1. False Creek Handicapped Residence 

The Chairman had agreed to consider the matter of a ruling 
that the second floor or lounge at the False Creek Handicapped 
Residence not be used by handicapped residents because of an 
unsatisfactory fire escape ramp. 

Appearing before the Committee on this matter were representa- 
tives of the Lower Mainland Society for Residences for the Physically 
Handicapped (operators of this particular residence), representa- 
tives from the Canadian Paraplegic Association, the Director of 
Environmental Health, the Director of Permits & Licenses, the Chief 
Fire Warden, a representative from the Social Planning Department, 
a representative from the False Creek Development Group and resi- 
dents of the building in question. 

The Committee had before it for consideration a City Manager's 
report dated December 7, 1977 (copy circulated) in which the City 
Manager forwarded copies of three letters from officials pertaining 
to the fire escape and the use of the second floor lounge at this 
building. 

During discussion of this matter, it was explained that the 
ramp exits from the second floor of the building at the height of 
12 '6", that the ramp is approximately 120' long with an incline of 
one in twelve, and that because the building owners were unable to 
secure an easement to have the ramp land on their neighbour's 
property, there is a ISO© turn near the end of the ramp. 

A spokesman for the Lower Mainland Society for Residences for 
the Physically Handicapped told the Committee that all handicapped 
persons in wheelchairs who are residents in the building are able 
to successfully negotiate the ramp except for one resident. 

During discussion, it was noted that the City Medical Health 
Officer had recommended to the Provincial Community Care Licensing 
Board that use of the lounge or multi-purpose room on the second 
floor be restricted to those residents who can demonstrate by 
actual experience that they can navigate the ramp unaided. 


PRESENT : 


Alderman Rankin, Chairman 


Alderman Bellamy 
Alderman Ford 


Alderman Gerard 
Alderman Marzari 


COMMITTEE CLERK: 


H. Dickson 


Continued . . . 
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Clause No. 1 Continued 

However, this recommendation was not accepted by the Community 
Care Licensing Board in Victoria. The Committee expressed some 
concern that because of the ruling, the lounge had been unused for 
some months and it was the feeling of the Committee that it should 
be advised of cases where buildings or rooms are rendered useless 
by such rulings . 

The Committee concluded that the most appropriate approach to 
this problem was to appeal directly to the Community Care Licensing 
Board. 

Following discussion, it was 
RECOMMENDED 

A. THAT the City support an appeal by the Lower 
Mainland Society for Residences for the Physically 
Handicapped to the Coiranunity Care Licensing Board 
in Victoria on the Board's ruling in respect of 
the second floor exit ramp from the False Creek 
Handicapped Residence. 

B. THAT City Council's Community Services Committee 
be represented at the hearing of the appeal. 

C. THAT whenever a building or portion of a building 
is closed down for any reason, that City officials 
report in writing the reasons for such closure 
immediately to City Council's Community Services 
Committee . 

D. THAT inspectors use appropriate discretion in the 
enforcement of the Community Care Licensing 
Board's ruling pertaining to the second floor 
lounge or multi-purpose room at the False Creek 
Handicapped Residence until an appeal of the 
Board's ruling regarding the exit ramp is heard. 


2 . Lodging House at 309 Carrall Street 

City Council, on November 8, 1977, approved the following 
recommendation from the Community Services Committee: 

"THAT consideration of the condition of 309 Carrall 
Street be deferred for thirty days during which the 
Committee expects the owner to make substantial efforts 
to bring the building up to City Health Department 
standards, and that the Medical Health Officer report 
to the Community Services Committee upon expiry of the 
thirty days." 

The Committee had before it for consideration a City Manager's 
report dated December 7, 1977 (copy circulated) in which the 
Medical Health Officer and the Director of Planning reported on 
the current status of the lodging house at 309 Carrall Street. 

It was noted from the Manager's report that the situation 
appears satisfactory at this time in relation to the Lodging House 
By-law and that a development permit application requesting a change 
of use in this building is under" consideration. 


Continued 
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Following discussion, it was 
RECOMMENDED 

THAT the City Manager's report dated December 7, 1977 
on the lodging house at 309 Carrall Street be received. 


(During discussion of the foregoing, Alderman Rankin inquired of 
the Director of Environmental Health the status of the Jay Rooms 
on Cordova Street, which had been subject of an earlier complaint, 
and was advised that the Jay Rooms has been converted from a 
lodging house to a single family residence.) 


INFORMATION 

3. Request for Surplus City Furniture and Equipment - 
Sunrise East Learning Centre Society 


Subject to certain procedures and guidelines, the Committee 
was authorized by City Council on April 23, 1974, to approve the 
sale of surplus City furniture and equipment, for which the City 
has no further use, to non-profit organizations for a nominal sum. 

The Committee had before it for consideration a form (copy 
circulated) forwarded by the Director of Social Planning who 
recommended the sale of $577.00 worth of surplus City furniture 
and equipment to the Sunrise East Learning Centre Society for $61.73. 

Following discussion, it was 

RESOLVED 

THAT the sale of surplus City furniture and equipment 
valued at $577.00 to the Sunrise East Learning Centre 
Society for $61.73 be approved. 


RECOMMENDATION 

4. Grant Request: Neighbourhood Services Association - 
Mount Pleasant Neighbourhood House 

The Committee had before it for consideration a City Manager's 
report dated November 28, 1977 (copy circulated) in which the 
Director of Social Planning reported on the application of Neighbour- 
hood Services Association for an additional $11,000.00 grant from 
City Council. 

Appearing before the Committee on this matter were representa- 
tives of Neighbourhood Services Association and the Deputy Director 
of Social Planning. 

During discussion, the Deputy Director of Social Planning 
explained that as this grant application is for funds to cover a 
deficit and that as City Council policy does not permit grants to 
cover deficits, he had recommended that Council not approve the 
additional grant. 

It was noted from the Manager's report that City Council had 
already this year approved a grant of $126,000.00 toward the six 
neighbourhood house operations of Neighbourhood Services Associa- 
tion and a further $15,000.00 for the Frog Hollow youth worker. 


Continued 
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Item No. 3 cont'd 

be consolidated with privately-owned Lot 13 of Lot \\, 
Block I(.35 D.L. 139 to form one parcel, at no cost to 
the City." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 

[|.. Acquisition for Provincial Courts (Vancouver) Complex 
20ii to 208 Main Street 

The Supervisor of Property and Insurance reports as follows: 

"Lots 2 and 3, Block 5, D.L. I96 being 201^ to 208 
Main Street are required for the new Provincial Courts 
(Vancouver) Complex confirmed by City Council on 
November 25, 1969. 

These premises comprise a site 50' x 120', zoned CM-1 
Commercial, improved with a three-storey non-basement 
frame building erected in 1900. Each storey provides 
an area of 6,000 sq.ft. The main floor is divided 
into two stores and three dwelling units. There are 
75 sleeping rooms, with common washroom and kitchen 
facilities, on the second and third floors. This 
structure has 19 plumbing fixtures, a tar and gravel 
roof, stucco exterior, a concrete foundation and is 
heated by a gas-fired hot water heating system. The 
condition of this building is average for age and type. 

The upper two floors, known as 'Queen's Rooms', are 
held under a lease which expired December 1, 1969 but 
contains a right of renewal for a further 5 years to 
November 30, 197^^- One store on the main floor is 
leased to February 28, 197^- Separate negotiations 
are continuing for the surrender of leases and will 
be the subject of a subsequent report to Council. All 
other tenancies are on a month-to-month basis with one 
dwelling unit being vacant. Present gross rentals are 
$850.00 monthly. It is proposed to continue these 
tenancies until the vacant land is required for 
development, at which time the building will be demolished. 

Following negotiations with the owners they have agreed 
to sell for the sum of $66,675-00 subject to existing 
leases on the following terms: 

a) The sale date to remain open until April 30, 1971 
at the latest. 

b) The owners to receive an advance payment of $6,675-00 
upon delivery of a registrable deed in favour of 

the City of Vancouver. 

RECOMMENDED that the Supervisor of Property and Insurance 
be authorized to acquire this property for the sum of 
$66,675-00 on the foregoing basis, chargeable to 
Code No. 1^42/1207 (Magistrates Courts)." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 


FOR ADOPTION SEE PAGI(S) ...2..Li4— 


811 


Report to Council (VII-4) 
Standing Cominittee of Council on Community Services 
December 8, 19 77 


Clause No. 4 Continued 

During discussion, representatives of Neighbourhood Services 
Association indicated to the Committee that the $11,000.00 applied 
for would, if granted, mean that the association could receive 
other grants totalling close to $40,000.00 from other sources. 

During discussion, the Committee felt that it should abide 
by the City policy of not approving grants to cover deficits, 
and in response to a question by the Committee, the Deputy Director 
of Social Planning advised that a non-recurring capital grant to 
the association as a reimbursement would be within City policy. 

Following discussion, it was 

RECOMMENDED 

A. THAT City Council approve a non-recurring capital 
grant of $11,000.00 as a reimbursement to Neigh- 
bourhood Services Association. 

B. THAT City Council request the Provincial and Federal 
Governments to include sufficient funds as part of 
grants to cover the legitimate and necessary costs 
of administration and supervision of programs funded 
by such grants. 

C. THAT Neighbourhood Services Association be requested 
to consult with the Director of Social Planning prior 
to any future capital or operating expansion which 
will result in an increase in an existing grant 
request or a new grant request to the City. 


5 . Sale of Rubbing Alcohol 

The Committee had before it for consideration a City Manager's 
report dated November 29, 1977 (copy circulated) in which the 
Director of Legal Services, the Director of Permits & Licenses, 
and the Chief Constable reported, in response to the Committee's 
request, on the indiscrimate retail sale of rubbing alcohol. 

Appearing before the Committee on this matter were the 
Director of Permits & Licenses, representatives of the Police 
Department, the Director of Legal Services and Mr. Bruce Eriksen 
of the Downtown Eastside Residents' Association. 

The Chairman opened discussion by recalling that the Committee 
had been in receipt of a complaint regarding the operation of 
Bromley Wholesale Drugs and he inquired of the officials present 
what the status of an investigation into this company is. 

The officials replied with reference to the Manager's report 
that a thoroughly satisfactory documented report should be prepared 
prior to City Council proceeding with any show cause hearings. 
The Police replied that they had been shown a voucher that this 
particular company had returned 94 of 100 cases, each containing 
twelve 16-oz. bottles, of rubbing alcohol back to the manufacturer, 
Wampole Limited. 

During the Police Department's explanation of their investiga- 
tions into ten grocery stores, it was revealed that one operation 
was found to have received 41 cases of rubbing alcohol during a one 
month period. 


Continued 
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The Chairman suggested that this fact alone would be sufficient 
for the Committee to recommend to Council that the operator of this 
particular business be requested to appear before Council to show 
cause why his business licenses should not be suspended. 

The Director of Legal Services replied that City officials 
should gather specific evidence that a large volume of product is 
being sold before proceeding with any show cause hearing, and added 
that the City, in some cases, may be required to go to court to have 
a business operation closed. 

The Chairman instructed the officials present that they let it 
be known to businesses retailing rubbing alcohol that the City will 
consider suspending their business licenses if unusually large 
volumes of rubbing alcohol are being sold or if they have more than 
the permitted volume of stock on hand. 

Mr. B. Eriksen of the Downtown Eastside Residents' Association 
exhibited to the Committee four large plastic bags full of empty 
rubbing alcohol and "Lysol" air spray containers which, he said, had 
been collected from streets and lanes in the Downtown Eastside. 

Mr. Eriksen advised that severely ill persons are buying "LysJE^" 
air spray, puncturing the cans with a nail and drinking the ingre- 
dients which, he said, are 67% alcohol. 

Mr. Eriksen strongly urge the Committee to take action to 
restrict the large volume of rubbing alcohol, air spray, bay rum 
and other products being consumed by these sick persons. 

The Director of Permits & Licenses indicated to the Committee 
that reports on premises selling large volumes of rubbing alcohol 
will be prepared and submitted to the Committee as quickly as 
possible . 

Following discussion, it was 

RECOMMENDED 

A. THAT the City Manager's report dated November 29, 
1977, on the sale of rubbing alcohol, be received. 

B. THAT City officials be instructed to constantly 
monitor the sale of rubbing alcohol in the City and 
report to the Community Services Committee on a 
monthly basis on the sale of rubbing alcohol and 
similar products. 

(During discussion of the foregoing. Alderman Bellamy requested a 
written report from City officials on the chemical content of 
"Lysol" air spray.) 

6 . . Teenage Discotheques 

The Committee had before it for consideration a City Manager's 
report dated November 29, 1977 (copy circulated) in which the 
Director of Permits & Licenses, in response to the Committee's 
recommendation of September 15, 1977, reported on areas of the City 
that teenage discotheques should be permitted in, the feasibility 
of allowing 13 to 15 year olds to attend teenage discotheques, the 
hours of operation for this new type of business and the type of 
mechanical games which should be permitted in teenage discotheques. 


Continued 
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Following brief consideration, it was 
RECOMMENDED 

THAT the License By-law be amended to permit teenage 
discotheques, subject to the following regulations: 

a) Council approval required before license is 
issued . 

b) Hours of operation; 

6:00 p.m. to 10:00 p.m., Monday to Thursday 

during school term 
6:00 p.m. to midnight on Friday and Saturday 

on a school day preceding a statutory 

holiday. 

4:00 p.m. to midnight Monday to Friday during 
school vacation periods. 

c) Minimum age for patrons 15 years, maximum age 18 
years except on Saturdays between the hours of 
1:00 p.m. and 5:00 p.m. the age will be restricted 
to a minimum age of 13 years and a maximum age of 
15 years. 

d) Adult supervision to be provided at all times to 
the satisfaction of the Chief Constable. 

e) Operator not allow any person to enter the premises 
who is in possession of or under the influence of 
liquor or drugs. 

f) Games room to be permitted subject to the type of 
amusement machines being approved by the Chief 
License Inspector. 


7 . Liquor Permit Application - 352 Water Street 

The Committee had before it for.: consideration a City Manager's 
report dated December 6, 1977, in which the Director of Planning 
reported on the application of Mr. Roger Gibson for an expansion 
of his cabaret known as "Pharaoh' s" as follows: ~ f 

" The above noted Development Permit Application has been 
filed by Roger Gibson to alter a 850 sq. ft. portion of 
an area (which was previously used as ancillary office 
and storage) for additional seating for the existing 
cabaret. 

The proposed development is situated on the south side of 
Water Street between Cordova and Cambie Streets in a 
predominantly commercial area. 

Council, when dealing with a recommendation from the 
Standing Coitonittee on Community Services of August 4, 1977, 
requested that all applications for new liquor outlets be 
first referred to them. 

The proposed area for additional seating will have an 
assembly area of approximately 671 sq. ft. or be approx- 
imately 24% of the total area of the existing cabaret and 
will have a seating capacity for 54 persons. 

The seating capacity of the total cabaret, including the 
additional area, will be approximately 16 8 persons. 


Continued 


814 


Report to Council (VII-7) 
Standing Committee of Council on Community Services 
December 8, 1977 


Clause No. 7 Continued 


" The Director of Planning is prepared to approve this 

application but, prior to final consideration, is referring 
the matter to Council through the Standing Committee on 
Commxinity Services for consideration in accordance with 
Council's resolution: 

'This request for a new liquor outlet be first 
referred to City Council through the Standing 
Committee on Community Services for consideration. ' " 


Appearing before the Committee on this matter were the applicant 
Mr. Roger Gibson and a representative from the Planning Department. 

The Planning Department spokesman advised that the Director of 
Planning 's report should be amended in that the total seating capa- 
city of the cabaret, with the additional area applied for, will be 
222 persons, not 168 as stated in the report. 

During discussion, the Chairman noted that in a previous 
application involving another business establishment it came to 
light at the Committee level that a particular business establish- 
ment was the source of a number of problems, and the Chairman 
suggested that in all future reports pertaining to licensed premises 
there should be comments from the Police and Health Departments on 
whether the operation is being conducted satisfactorily. 

Following consideration, it was 

RECOMMENDED 

A. THAT the Director of Planning be advised that City 
Council has no objection to the issuance of a 
development permit to Mr. Roger Gibson to alter a 
850-sq. ft. portion of his business at 352 Water 
Street for additional seating for the existing 
cabaret as outlined this day by the spokesman for 
the Director of Planning. 

B. THAT City officials be requested that in all future 
reports to the Community Services Committee pertain- 
ing to licensed premises, that comments from the 
Chief Constable and the Medical Health Officer on 
the operation of such businesses be incorporated 
into such reports. 


The meeting adjourned at approximately 3:15 P.M. 

fOR COUNCIL ACTION SEE PAGE(S)..7....-~<: 



STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


DECEMBER 8, 1977 


A meeting of the Standing Committee of Council on Planning 
and Development was held in the No. 2 committee Room, Third Floor, 
City Hall, on Thursday, December 8, 1977 at approximately 1:30 p.m. 


PRESENT : Alderman Harcourt 

Alderman Brown 
Alderman Gibson 
Alderman Kennedy 
Alderman Puil 

CLERK TO THE 

COMMITTEE : M. L. Cross 


RE COMMENDAT IONS 

1. Kitsilano N.I. P. - Sale of Properties in the 
1900 Block West 2nd Avenue 


The Committee considered a report of the City Manager dated 
November 30, 1977 (on file in the City Clerk's office). In the 
report the Director of Planning advises that one of the main 
priorities of the Kitsilano Neighbourhood Improvement Programme 
was the provision of low-moderate income housing for families 
and/or senior citizens. In March and April, 1975 N.I. P. funds 
were used to purchase Lots 28to31, Block 216, District Lot 526 
(known as 1937 to 1953 West 2nd Avenue) for a total price of 
$197,039.38 cost shared Federal $98,519.69, Provincial $49,259,48 
and city $49,259.48. 

The Kitsilano Citizens Planning Committee investigated 
various methods for getting non-market housing developed on the 
site. They felt co-operative housing would best fit their develop- 
ment criteria and selected the Nasaika Co-op, a sub-group of the 
Community Alternatives Society. 

A development permit application has been filed and central 
Mortgage and Housing Corporation has approved the proposal. 
Before they can fund it, however, they need to know what the 
land cost will be - 

City Council has agreed that when City-owned land is to 
be leased for non-market housing, the value of the lease is set 
at two-thirds of full market value. In this instance the Co-op 
would prefer to purchase the site. The officials agree that it 
would be appropriate to sell the property at two-thirds market 
value ($240,000). The selling price would be $160,000, of which 
$100,000 would go to the Kitsilano Community Center project and 
the remainder into a special account for further recreational, 
social or housing projects in Kitsilano. 


cont ' d 
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Messrs. J. McBride and M. Paul of the Nasaika Co-op were 
present . 

The Co-op scheme is unique in that it proposes to build 
living accommodation in which a significant proportion of living 
space is shared. 

A letter from Central Mortgage and Housing Corporation was 
noted, advising that the cost of the land will affect the average 
income required to make the Co-op viable. If the land is sold 
at full market value the average income would have to be approxi- 
mately $15,500. If a one- third write-down is applied the average 
income would be reduced to $13,800. 

Members of the Committee inquired what the income mix as well 
as household mix would be and requested details on the financing 
of the proposal. It was also indicated that two sketch plans 
of the accommodation would be useful; one indicating the shared 
accommodation proposal of the Co-op and the other indicating 
how it could be "convertable to a standard type building in 
case the Co-op folds or the living arrangements do not work", 
as requested by CMHC. 

The City Manager noted that the residents nearby the proposed 
development have been notified by mail and will have an opportunity 
to register any concerns via the development permit process . 

The Committee, 

RECOMMENDED 

THAT this matter be deferred to the next meeting of the 
Committee, at which time the Nasaika Co-op is requested 
to have available detailed information regarding income 
and housing mix and financing of the proposal. 


2 . Airport Planning Process 

The Committee considered a report of the city Manager dated 
December 1, 1977 (copy circulated) . 

in the report the Director of Planning advises that following 
the publishing of the Airport Planning Committee Final Report 
in March 1976, it was agreed by most of the participants that 
consultation and planning should continue in some form on two 
different subject areas. 

(i) The Specific issue of controlling existing aviation noise . 
This can be separated from the third runway issue since 
whatever the decision on the runway matter, a new runway 
could not be operational for several years anyway. 

(ii) The general question of future airport development , which 
would include continuing discussion on the new runway 
issue, and development of other ground facilities. 


CO nt ' d 
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The desired consultation has not taken place on either subject 
area due largely to differences between the Canadian Air Transporta- 
tion Administration of the Ministry of Transport (C.A.T.A.) and 
Vancouver Council on the issue of public participation. 

The report outlines the participation processes that have 
been proposed and rejected by one party or another and recommends 
steps for a mutually acceptable process. 

The Director of Planning suggests three alternatives for 
establishing a participatory process; and recommends: 

(1) That the City initiate a formal meeting of senior staff 
from Vancouver, Richmond, G.V.R-D., the Province, and 
C.A.T.A. to discuss proposals for establishing a 
participatory planning process to deal with the problems 
of existing aviation noise in the Vancouver region, 

and that the City invite all other interested parties 
to attend this meeting as non- participating observers, 
and to request those wishing to comment on the issues 
to contact Vancouver Planning Department staff separately 
at any time before or after the meeting. 

Following this meeting, it is the intention of the 
Planning Department to present a further submission to 
Council containing recommendations arising from this 
meeting . 

(2) That without holding a preparatory meeting under the 
condition described in (1) above, the City now ask 
the Province, or the G.V.R.D., to initiate its own 
noise committee under the chairmanship of an impartial 
member of the G.V.R.D. Technical Planning Committee, 

to which it would invite representatives from Richmond, 
Vancouver, C.A.T.A., the Air Carriers, the Canadian 
Airline Pilots' Association, the Air Traffic Controllers, 
and all citizens of affected areas to participate fully. 

(3) That without holding a preparatory meeting under the 
conditions described in (1) above, the City now 
approach Richmond and the G.V.R.D. to jointly with 
Vancouver form a noise committee with full participa- 
tion of those described above. This proposal was made 
by the 'Community Forum on Airport Development'. 

The Committee, 

RECOMMENDED 

A. THAT Alternative (1) contained in the report of the 
City Manager dated December 1, 1977 be adopted as a 
necessary first step to establishing a participatory 
process . 

B. THAT, since Vancouver has not yet made a submission 
on the Environmental Assessment Review Panel guidelines 
for the third runway, the City now send a statement 
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to the panel at this time recommending a more thorough 
re-examination of the question of need, inclusion of 
other major ground facilities in the assessment, and 
an opening of the study process to public involvement. 

C. THAT the City continue to abstain from participation 
in other airport development planning processes with 
C.A.T.A. until such time as provision has been made 
for participation of interested citizens, but that 
normal exchanges of information to be reinstated on 
the same open basis as now exists with virtually every 
other agency or citizen group. it would be clearly 
understood that the giving or receiving of information 
by staff should in no way be construed as endorsation 
of C.A.T.A. policies by the City. It would also be 
understood that information received by City staff 
would be considered public for those who are interested. 

3 . Harbour Park - Market Consultant's Report 

The Committee considered a report of the City Manager dated 
November 28, 1977 (copy circulated) in which the Director of 
Planning provides a staff analysis (Planning, Engineering, 
Finance and Park Board) of the Consultant's Report entitled 
"Harbour Park, Development Alternatives" (on file in the City 
Clerk's office) and presents a range of economic alternatives 
upon which suitable design concepts could be prepared, recognizing 
objectives recommended by the joint Committees of Planning & 
Development and Transportation on November 3, 1977. 

Mr. P. Boname, Urbanics Consultants Ltd. advised that he 
had been retained by the City of Vancouver to examine the market 
and economic implications of alternative development proposals 
for the Harbour Park site. The study principally examines three 
development alternatives for the site: 

Scenario I - a low density sub-surface commercial develop- 
ment concept prepared by a member of the Planning Depart- 
ment, including a marina park, designed to preserve the 
view from Georgia Street. Concept does not appear to be 
economically feasible due to high costs inherent in the 
design and detrimental impact of non-visible commercial. 

Scenario II - a low density development concept prepared by 
Urbanics including a marina, a park and a low-rise surface 
retail/office development located so as to minimize view 
obstruction from Georgia Street - intended to meet City 
objectives while recovering enough ground lease income to 
recover most City expenditures related to development of 
the site including the cost of all public amenities. By 
putting 40,000 square feet of specialty commercial uses, 
20,000 square feet of institutional space and 40,000 square 
feet of luxury office on the site annual costs would be 
considerably less than in Scenario I - costs would still 
exceed revenue . 
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Scenario ill - a high density concept created by Urbanics 
including a marina, park, commercial development and high- 
rise condominium developsnent - intended to demonstrate how 
the value of the return to the City from its land can be 
maximized while still achieving many of the city's objectives. 
This form of development would produce an annual surplus of 
revenues over costs and enables the city to recover its 
initial investment in the site. 

Mr. Boname discussed assumptions and limiting conditions, 
one of the key assumptions being the re-negotiation of the National 
Harbours Board lease to $1.00 per annum rather than $70,000 per 
annum . 

Mr. J. Coates, Central Area Planning, noted that the Con- 
sultant's analyses are preliminary due to time and fee constraints. 
It has been assumed that the City will pay for its share of 
site development and that any commercial development would be 
undertaken by the private developers. 

The Planning Department has analyzed an additional three 
concepts amongst a spectrum of possible development scenarios: 

Meadow - including existing 200 berth marina and parking, 
grass-only park, improved edge but no seawall. The concept 
meets most of the objectives- There is no recovery of the 
existing investment. 

Marina/Meadow - including 3 50 berth marina, underground 
parking, good quality park and seawall. The city would not 
be able to recover additional capital investment unless there 
was surface parking - there would be minimal recovery of the 
existing investment with surface parking. The concept 
meets most of the objectives. 

Scenario I (a) - this is a variation of Scenario I with 
4U,UUU square feet of above ground retail commercial and 
20,000 square feet of above ground institutional uses. 
The additional capital investment would only be recovered 
with surface parking as would minimal recovery of the existing 
investment . 

Mr. Coates advised that two variations, surface parking and 
commercial use, compromise the City's view and use objectives as 
recommended by the joint Committees . The Task Force recommended 
that recessed surface parking and park, marina, institutional 
and related commercial uses would be considered compatible with 
the City's objectives. 

The Committee reconsidered the recommendations of the joint 
Committees on Planning & Development and Transportation of November 
3, 1977 (as contained in Appendix II of the City Manager's Report 
dated November 28, 1977 - attached) . Council deferred considera- 
tion of these recommendations on November 8, 1977 pending receipt 
of a staff report on the Market Consultant's report. 
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The Chairman advised that the Task Force had considered 
these recommendations and with respect to Recommendation B were 
divided as to whether the assumption — "To recoup the City's 
original capital cost of the property should not be a major 
factor in planning for the site" — should be approved. The Task 
Force sent this to the Committee for Consideration. 

With respect to Recommendation D of the Joint Committees, 
the Task Force was notified that the Park Board on November 7, 
1977 passed a resolution that no bus loop be allowed in Stanley 
Park. The Task Force therefore recommended that staff be in- 
structed to investigate the options of leaving it in its present 
location at Chilco or relocating it to Denman Street. 

Because there had been no presentation to the Park Board 
or Council on the proposal to relocate the bus loop into Stanley 
Park, the City Engineer was requested to discuss the various 
options for the location of the bus loop. 

Mr. W. Curtis advised that if the Chilco loop were elimi- 
nated, the left turn from Georgia to Chilco would also be elimi- 
nated. The land at the chilco loop would be handed over to the 
Park Board to add to Stanley Park. it would not be advantageous 
to have the bus loop at Denman and Georgia as the land would 
have to be reserved from the Harbour Park site, the distance 
into Stanley Park would be greater than most people are willing 
to walk and it would not be wise to locate a bus terminus at 
an intersection that has a high accident rate. If the bus loop 
was taken into the park to the existing overpass, the only land 
that may be required is land for a pullout/layover bay. The 
roadway under the overpass would have to be depressed. Any 
work within the Park would be done at the expense of the Provin- 
cial Government. The only disadvantage to going into the Park 
would be trolley wires but Mr. Curtis advised that B.C. Hydro 
is investigating flywheel buses whereby it would be pos- 
sible to disconnect from and reconnect to electricity at the 
entrance to the Park. This would mean the wires may only be 
in the Park for 4 to 5 years . 

The Committee directed the City Engineer to meet with the 
Park Board to make a detailed presentation. 

Based on the deferred recommendations of the joint Committees 
on Planning and Development and Transportation dated November 3, 
1977; the report of the City Manager dated November 28, 1977 
containing recommendations of the Director of Planning; and the 
recommendations of the Task Force to Study Proposals on Stanley 
Park Entrance, Coal Harbour and Harbour Park; the committee, 

RECOMMENDED 

A. THAT the Consultant's report "Harbour Park Develop- 
ment Alternatives" be received. 

B. THAT the following objectives be approved; noting 
that further discussions and negotiations may lead to 
some modification: 


cont ' d 
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NOVEMBER 5, 197 


A meeting of the Standing Committee of Council on Planning and 
Development was held in the #1 Committee Room on Thursday, November 5 
1970, at approximately 9:30 a.m. The following members were present 

PRESENT ; Alderman H. Bird, Chairman 
His Worship the Mayor 

Aldermen Broome, Calder, Hardwick, Linnell, 
Phillips and Rankin 

ABSENT ; Alderman Adams 

Alderman Sweeney 
Alderman Wilson 

CLERK: D. Scott 

Adoption of Minutes 

The minutes of the meeting held on October 1, 1970, were adopted. 


PART I 

The following recommendations of the Committee are submitted to 
Council for consideration: 

RECOMMENDATIONS 

1. Residential Facilities for the Mentally Retarded: 
Champlain Heights 

The Board of Administration submitted a report of the Director of 
Planning dated October 29. In this report the Board advised that 
the approved portion of the Southeast Sector Plan contains the 
following multiple housing sites: 

(a) five medium-sized townhouse sites (6-10 acres) 

(b) four small linear townhouse sites (1-2 acres) 

(c) three medium-sized mixed townhouse and garden 
apartment sites (3-7 acres) 

(d) two small garden apartment sites (l-l^ acres) 

(e) two senior citizens' sites (2-2^ acres) 

(f) three high-rise apartment sites (1^ acres) 

Firm commitments have already been made for Public Housing included 
in (a) and (c); for innovative housing for people of low income, 
included in (a); and for the two senior citizens' sites included 
in (e) for release to the Salvation Army and the M. Kopernik Founda- 
tion. The City officials have been instructed to negotiate with 
the United Co-operative Housing Society for one of the medium-sized 
townhouse sites, and with the Honourable Grace McCarthy for one of 
the high-rise apartment sites. The Board of Administration report 
concluded with the following recommendation: 

"that the request for two housing sites from the Vancouver 
Association of the Mentally Retarded be regretfully refused, 
but that the Committee may wish to recommend to Council that 
either Site #14 or Site #15 may be sold to the Association 
for the Mentally Retarded with the other site being advertised 
for tender." 
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(i) The Harbour Park site (both the 3.4 acre site and the 10.6 
acre site) should be retained primarily for public use and 
enjoyment. In order to achieve this objective it may be 
desirable to introduce limited but compatible operations. 

(ii) There should be some marina and marine-oriented use. 

(iii) Any development should respect and. maintain to the greatest 
possible extent the views of the water from Georgia Street. 

(iv) Additional City capital expenditures should be recoverable 
from the development package. 

(v) A pedestrian waterfront walkway should be provided, together 
with other provisions for pedestrian traffic within the site. 
Consideration should be given to a pedestrian-separated fac- 
ility across Georgia Street at Denman. 

(vi) Provision should be made for waterfront transit connection to 
the Park. 

(vii) The provision for a 12-foot widening strip previously approved 
by Council should not be lost, as it will facilitate future 
transit improvements, separation of Park and North Shore 
traffic and possible future aesthetic improvements such as centre 
boulevards . 


(viii) If feasible, pedestrian traffic should be separated from motor 
vehicle traffic at Denman through grade separation. 

(ix) Provision should be made for a waterfront walkway. 

(x) If feasible, provision should be made to eliminate the transit 
turn to Chilco Loop, preferably by underpassing the Causeway 
at the existing underpass and thereby bringing transit much 
closer to the zoo and Theatre Under the Stars. 

C. THAT the following assumption be approved: 


"To recoup the City's original capital 
cost of the property should not be a 
major factor in planning for the site." 


D. THAT an updated information progress report be circulated 
to interested groups. 

E. THAT the Chilco loop be eliminated and replaced by a 
non-terminal turn around utilizing the existing over- 
pass in Stanley Park and Alberni Street be utilized 
as access to the causeway; further that the City 
Engineer be directed to negotiate with the Department 
of Highways towards having these works done at the 
Provincial Government's expense as part of the causeway 
rebuilding - 

F. THAT after a concept for the development of Harbour 
Park has been selected and a scheme is being prepared, 
the City Engineer in consultation with the Director 

of Planning, prepare proposals for the following improve- 
ments to be integrated with the design and implementation 
of the Harbour Park development: 

cont ' d 
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(i) Provision of transit access to the Park along the waterfront; 

(ii) Better separation of Park and Causeway traffic; 

(iii) Possible connection to Albemi Street; 

(iv) Exclusive transit lane provision; 

(v) If feasible, grade separation of pedestrian and vehicular traffic 
in the area between Cardero and Stanley Park; 

(vi) Possible provision of a centre boulevard along Georgia Street 
approaching the Park or other similar street improvement. 

G. THAT recessed surface parking and park, marina, institu- 
tional and related commercial uses be considered com- 
patible with the City's objectives. 

H. THAT an interim meadow/marina scenario be selected 
based on approved development objectives as a general 
guideline for detailed staff recommendations. 

I. THAT immediate discussion with the National Harbours 
Board or possible lease negotiation on land and water 
uses be reopened on the basis of the interim meadow/ 
marina scenario. 

J. THAT the Director of Planning, Director of Finance, 
and City Engineer, in consultation with the Superin- 
tendent of Parks, be instructed to recommend a phased 
development proposal, including an appropriate process 
for proceeding to development. 

K. THAT Mr. P. Boname , Urbanics Consultants Ltd., be 

requested to work with staff on the phased develop- 
ment proposal ; the City Manager to report to 
Council, terms of reference and source of funds for 
this further work. 

(Alderman Harcourt wished to be recorded as opposed to 
Recommendation C. 

Alderman Brown and Alderman Gibson wished to be recorded 
as opposed to Recommendation E.) 


The meeting adjourned at approximately 4:00 p.m. 


******* 


FOR COUNCIL ACTION SEE PA6E{S). 


CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 


A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, January 10, 1978, in the Council Chamber, 
commencing at 2:00 p.m. 


PRESENT ; Mayor Volrich 

Aldermen Bellamy, Brown, Ford, 

Gerard, Gibson, Harcourt, 
Kennedy, Marzari and Puil 

ABSENT ; Alderman Rankin (Leave of Absence) 

CLERK TO THE COUNCIL: D.H. Little. 


PRAYER 

The proceedings in the Council Chamber were opened with 
prayer, offered by the Reverend Walter A. Lexvold, Pastor of 
Dunbar Lutheran Church, Vancouver. 

APPRECIATION 

The Council expressed appreciation to the Park Board for 
the flowers displayed in the Council Chamber, on the occasion 
of the first Council Meeting of 1978. 


'IN CAMERA' MEETING 

The Council was advised there were matters to be considered 
'In Camera' later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Marzari 
SECONDED by Aid. Ford 

THAT the Minutes of the Regular Council Meeting of December 
13, 1977, be adopted, after deleting Alderman Ford's name as the 
Mover of the motion re ' Development Permit Application - Point 
Grey Road' on page 5, and inserting in lieu thereof the name of 
Alderman Brown. 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE • 

MOVED by Aid. Bellamy 
SECONDED by Aid. Gerard 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Volrich in the Chair. 

- CARRIED UNANIMOUSLY 


COMMUNICATIONS OR PETITIONS 

Mid-Term Report - Mayor . 

The Mayor presented his mid-term report entitled "The Year 
Ahead", which commented, briefly on some events and decisions 
over the past year, as well as his concerns and expectations for 
the coming year on various matters. 

Recommendations contained in the Mayor's report will be 
considered at a future Council meeting, or by the appropriate 
Standing Committee. 
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CCMiMUNICATIONS OR PETITIONS (Cont'd) 


Appointments to Standing Committees, 
Boards and Commissions. 


MOVED by Aid. Puil 

THAT the following recommendations of the Mayor, as contained 
in his mid-term report, on appointments to Standing Committees, 
Boards and Commissions, be approved: 


the re-appointment of the Chairmen, Vice-chairmen, 
and members of the Standing Committees on 
Transportation, Community Services, and Planning 
and Development; 

the appointment of Alderman May Brown as Chairman 
of the Standing Committee on Finance and Administr- 
ation, Alderman George Puil as Vice-Chairman , and 
the re-appointment of Aldermen Gibson, Gerard and 
Marzari as members of that Committee; 

the re-appointment of the members of Council who 
have served this past year as directors of the 
P.N.E.; that is - Aldermen Bellamy, Brown, 
Gerard, Gibson and Puil; 

the re-appointment of the members of Council to 
their same positions who served as alternates to 
the regular members of the G.V.R.D.; 

for 1978, the re-appointment of the members of 
Council to their same positions who have served 
as Council representatives on various Public 
Boards and Commissions.' 


Deputy Mayors - 1978 

The Council noted a communication, dated January 6, 1978 
from the Mayor, concerning the appointment of Deputy Mayors for 


After amending the schedule, it was 

MOVED by Aid. Bellamy 

THAT the following roster for Deputy Mayors for 1978, be 
approved : 


- CARRIED UNANIMOUSLY 


1978 . 


JANUARY 

FEBRUARY 

MARCH 

APRIL 

MAY 

JUNE 

JULY' 

AUGUST 

SEPTEMBER 

OCTOBER 

NOVEMBER 

DECEMBER 


ALD. GIBSON 
ALD . GERARD 
ALD. KENNEDY 
ALD. RANKIN 
ALD. HARCOURT 
ALD. MARZARI 


ALD. MARZARI 
ALD . BELLAMY 
ALD. FORD 


ALD. HARCOURT 
ALD. BROWN 


ALD. PUIL 


- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIONS (Cont'd) 


Illegal Suite at 

357 9 West 18th Avenue 

MOVED by Aid. Puil 

THAT the request of Mr, W.A. Wendland, as contained in his 
letter of December 12, 1977, to appear before Council as a 
delegation on an illegal suite at 357 9 West 18th Avenue, be 
approved . 

- CARRIED UNANIMOUSLY 


Parking Problems - 
19 03-09 West Broadway 

MOVED by Aid. Kennedy 

THAT the request of Mr. W.A. Street, as contained in his 
letter of December 12, 1977, to address Council on the matter of 
parking problems at 1903-09 West Broadway, be approved. 

- CARRIED UNANIMOUSLY 


Request for By-law Amendment re 
Bridges and Views therefrom 

MOVED by Aid. Kennedy 

THAT the request of the Community Arts Council, as contained 
in its letter of December 14, 1977, to appear before Council on 
the matter of views from bridges, be approved. 

- CARRIED UNANIMOUSLY 


Resignation - Archives 
Advisory Committee 

In a letter dated December 20, 1977, the City Clerk advised 
that Mr. Chuck Bayley had resigned from the Archives Advisory 
Committee due to pressure of various activities on his time. 

MOVED by Aid. Kennedy 

THAT the memorandum from the City Clerk be received and an 
appropriate letter of appreciation be forwarded to Mr. Bayley. 

- CARRIED UNANIMOUSLY 


Vacancy: North Fraser 
Harbour Commission 


Council noted a memorandum, dated December 20, 1977, from 
the City Clerk, in which he advised that Mr. K.F. Fraser, who 
represented the municipalities of Burnaby, Richmond and Vancouver 
on the North Fraser Harbour Commission, had recently passed away. 
The memorandum referred to a letter, dated December 16, 1977, 
received from the North Fraser Harbour Commission advising that 
Mr. Fraser 's term on the Commission was due to expire on January 
13, 1978. The appointment to this vacancy is required to be 
made within sixty days of January 13, 1978. 

MOVED by Aid. Kennedy 

THAT condolences be extended to the family of the late 
Mr. K. F. Fraser. . 

- CARRIED UNANIMOUSLY 


Cont'd. 
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COMMUNICATIONS OR PETITIONS (Cont'd) 

Vacancy: North Fraser 
Harbour Commission (Cont'd) 

MOVED by Aid. Ford 

THAT the Mayor and Alderman Kennedy be authorized to bring 
forward names for Council consideration, in respect of the 
vacant position on the North Fraser Harbour Commission. 

- CARRIED UNANIMOUSLY 


Request for Sponsorship of Reception, 
Luncheon or Dinner at Annual General 
Assembly of World Airlines Clubs. 

Under date of November 14, 1977, the Vancouver Interline 
Club submitted a letter advising that its 11th Annual General 
Assembly will take place in Vancouver from October 8-14, 1978. 
As 500 delegates from around the world will be attending. Council 
was requested to assist in sponsoring a reception, luncheon or 
dinner . 

MOVED by Aid. Brown 

THAT the aforementioned letter be received and no further 
action be taken on this request. 

- CARRIED UNANIMOUSLY 


Task Force - Government 
Cost-sharing - Policing 

In a letter dated December 19, 1977, the Reverend R. A. 
Burrows, of the B.C. Police Commission, advised that a Task Force 
had been created by the Provincial Government to examine the 
entire area of cost-sharing among Municipal, Provincial and 
Federal Governments in matters of policing. The terms of 
reference for the Force was attached. Reverend Burrows advised 
that it is planned to meet with representatives of Municipalities 
to discuss issues, problems and concerns relating to policing 
costs . 

MOVED by Aid. Brown 

THAT the aforementioned letter be noted and filed for 
information . 

- CARRIED UNANIMOUSLY 


Unemployment Problems - Establishment 
of Capital/Winter Works Program 

Council noted a letter from Mr. Ed. Broadbent, Leader of the 
New Democratic Party, expressing concern on the growing 
unemployment problem and proposing that a Capital Works Program 
be introduced immediately. Mr. Broadbent also attached and 
requested support for a resolution passed by the Borough of 
Etobicoke Council on November 22, 1977, as follows: 

'THAT the Borough Council request the Federal Government 
to consider implementation of a type of municipally 
supervised Winter Works Incentive Program which (a) 
could be implemented without delay by municipalities 
across Canada, that is, would not be restricted to the 
extent of requiring much detailed information on 
individual projects, not require submission of all projects 
from municipalities all across Canada prior to approval 
of any, (b) would be sufficiently generous with subsidies 
to encourage maximum participation as much flexibility in 
the types of projects that may be approved keeping in mind 
that the prime objective should be to provide work for 
people of varying skills who are presently listed with 
Canada Manpower as unemployed . ' 

Cont'd 
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COMMUNICATIONS OR PETITIONS (Cont'd) 

Unemployment Problems - Establishment 
of Capital/Winter Works Program 

MOVED by Aid. Harcourt 

THAT the foregoing resolution be endorsed; 

FURTHER THAT the Government be requested to make provision 
in such programs for payment of wages on prevailing Union scales. 

- CARRIED UNANIMOUSLY 

The Mayor directed that the City Manager 
prepare a report in respect of other types 
of projects for such programs, which the 
City should request the Federal Government 
to consider. 


Point Grey Road - Building Line 

In a letter dated December 20, 1978, the Park Board 
submitted the following extract from its minutes of December 
19, 1977, on Point Grey Road Building Lines. 

"RESOLVED 

THAT the Board of Parks and Recreation 
request City Council to instruct the 
Director of Legal Services to proceed 
as soon as possible to make application 
under the Special Surveys Act, on behalf 
of the City, to the Attorney General for 
a special survey to be conducted and 
subdivision plan #229 be revised in 
accordance therewith to establish the 
legal northern boundaries of lots 7-16, 
Block 3, D.L. 540, Group 1, N.W.D. Plan 229." 


MOVED by Aid. Puil 

THAT the Director of Planning be instructed to draft an 
amendment to the Zoning and Development By-law to establish 
base lines on waterfront lots in residential areas, for the 
purpose of setting a floor space ratio. 

- CARRIED UNANIMOUSLY 


Englesea Lodge - 
2 04 6 Beach Avenue 

MOVED by Aid. Kennedy 

THAT, as requested in a letter dated December 29, 1977, a 
delegation representing tenants of Englesa Lodge be permitted 
to address Council with reference to the future of Englesea 
Lodge . 

- CARRIED UNANIMOUSLY 


G.V.R.D: Meeting with Council 
re Industrial Development. 

In a letter dated December 15, 1977, Mayor Blair of Richmond, 
Chairman of the G.V.R.D. Sub-Committee on Industrial Job Targets 
and Development Proposals, requested an informal meeting \;ith Council 
to discuss Industrial Development. Reference was also made to 
G.V.R.D. reports which were attached to the letter. 

MOVED by Aid. Gerard 

THAT the aforementioned letter be received and a meeting, 
as proposed, be arranged. 

- CARRIED UNANIMOUSLY 
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COMJIUNICATIONS OR PETITIONS (Cont'd) 


Strata Title Conversion - 
"The Huntington" 

Council noted a letter dated December 18, 1977, from the 
tenants of "The Huntington" requesting to appear as a delegation 
to present arguments in opposition to the proposed conversion of 
the property under the Strata Title Act. Council, on November 
29, 1977, had approved this conversion. 

Council also noted a memo from the Director of Legal Services 
advising that Council, under normal circumstances, cannot cancel 
such approval, except if the decision was founded on misinformation, 
deceit or other circumstances which would amount almost to a 
fraudulent application before Council. 

MOVED by Aid. Harcourt 

THAT the delegation request be granted at an appropriate time. 

- CARRIED UNANIMOUSLY 


Reappointment of Special Committees 

In a memo dated January 6, 1978, the City Clerk submitted a 
number of special committees to be reappointed for 1978, with 
the personnel to be appointed by the Mayor. 

MOVED by Aid. Brown 

THAT the following special committees be reappointed for 1978, 
with the personnel to be appointed by the Mayor, after eliminating 
reference to the Special Task Force re Stanley Park Entrance, 
Coal Harbour and Harbour Park, as referred to in the City Clerk's 
memo : 

FURTHER THAT the subject matters considered by this former 
Task Force, be referred to the Planning and Development Committee: 


CONTROL OF SOLICITING FOR CHARITY 
Mayor ) 

Chief License Inspector ) ^ith Power to Add 
Director of Legal Services ) ^""^ ^° 

ENTERTAINMENT & CIVIC RECOGNITION 

City Clerk ) r-,-^^ ^ ^ , ^ 

Executive Secretary to Mayor) ^^^^ ^o Act 

JOINT COMMITTEE OF COMMUNITY RECREATION & LEISURE ACTIVITIES 
Two Aldermen 

Two representatives of Park Board 
Two representatives of School Board 

REMEMBRANCE DAY OBSERVANCE COMMITTEE 

One Alderman 

Members of Various Veterans' Organizations 

and Canadian Armed Forces 
Representative of Engineering Department 
Representative of Police Department 

COUNCIL COf4MITTEE ON THE ARTS 

Three Aldermen 

Ten private citizens 

COUNCIL COMMITTEE ON THE DISABLED .' 

Two Aldermen 

Nine private citizens 

PROPERTY ENDOWMENT FUND BOARD 

Mayor 

Two Aldermen 
City Manager 
Director of Finance 

- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 
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COMMUNICATIONS OR PETITIONS (Cont'd) 

Appointment of Civic Chaplain - 
January and February, 1978 

MOVED by Aid. Gerard 

THAT, as recommended by the Mayor in his letter of January 
6, 1978, the Reverend W.A. Lexvold, Pastor of the Dunbar Lutheran 
Church, be appointed Civic Chaplain for the months of January 
and February-, 1978. 

- CARRIED UNANIMOUSLY 


Sale of Beer at Pacific Coliseum 
during Hockey Games 


A letter dated January 5, 1978 from the President of the 
Pacific National Exhibition was noted, requesting further 
consideration of the application for approval of the sale of 
beer at the Coliseum during Canuck Hockey Games. Plans for 
the sale of beer were detailed. 

MOVED by Aid. Gerard 

THAT the aforementioned communication from the President 
of the Pacific National Exhibition, be received. 

- (deferred) 

MOVED by Aid. Gibson 

THAT this whole matter be deferred for twelve months from 
November 22, 1977, the date when Council refused the P.N.E's 
last application. 

- CARRIED 

(Aid. Bellamy, Brown, Puil and the Mayor opposed) 


CITY MANAGER'S & OTHER REPORTS 

A. CITY MANAGER'S 
GENERAL REPORT 
JANUARY 6, 197 8 

Works and Utility Matters 


(January 

6, 

1978) 

The 

Council considered this report, which contains ten 

clauses , 

identified as follows: 

CI. 

1. 

Closure of 14-Foot Strip of Road Adjacent 



to 2869 West 5th Avenue. 

CI. 

2. 

Closure of 7-Foot Strip of Road Adjacent to 



2341 East 33rd Avenue. 

CI. 

3. 

Automatic Protection for Crossing of Hudson Street 



over V. & L.I. Railway South of Marine Drive. 

CI. 

4. 

Tender No. 39-77-9 - Automobiles. 

CI. 

5. 

Puget Drive/1 6th Avenue: Flooding. 

CI. 

6 . 

Local Improvements in Mount Pleasant N.I, P. Area - 



Relief to Prior Projects. 

CI. 

7. 

Tender No. 35-77-6 16' -0 Tractor-Hoe-Loaders. 

CI. 

8 . 

Cement Lining - 16th Avenue, Sasamat Street, 



Kerr Street. Contract No. 776. 

CI. 

9. 

Watermain Construction - Langara Development 



Contract No. 778. 

CI. 10. 

Tender Awards. 

Clauses 

1 - 

10 inclusive 


MOVED by Aid. Puil 

THAT the recommendations of the City Manager, as contained 
in clauses 1, 2, 3, 4, 5, 6, 7, 8, and 9, be approved, and clause 
10 be received for information. 

- CARRIED UNANIMOUSLY 
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CITY MANAGER'S & OTHER REPORTS (Cont'd) 


Social Service & Health Matters 
(January 6, 1978) 

Amendments to By-law No. 4162 - 
A By-law Relating to the Operation and 
Maintenance of the Cemetery 
(Clause 1) 


MOVED by Aid. Gerard 

THAT the recommendation of the City Manager, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 


Building and Planning Matters 
(January 6, 1978) 

The Council considered this report, which contains seven 
clauses, identified as follows: 


Cl . 1. Photographic Kiosks - Allied Photo Services Ltd. 
CI. 2. Proposed Rezoning at S/W Corner of 16th Avenue 

and Burrard Street, Lot 1 Blk 4 88, D.L. 526, 

Plan 4502. 

Cl. 3. Kensington N.I. P. Terms of Reference for 

Citizens' Committee. 
Cl. 4. Husky Oil Operations Ltd. - 1291 East Hastings Street. 
Cl. 5. Champlain Heights - Enclave Sixteen. 
Cl. 6. Champlain Heights Enclave 3. 

Cl. 7. Provincial Government Complex - Street Tree Planting. 


Photographic Kiosks - 
Allied Photo Services Ltd. 
(Clause 1) 


MOVED by Aid. Harcourt 

THAT this clause be referred to the Standing Committee on 
Planning and Development for consideration, 

- CARRIED UNANIMOUSLY 


Proposed Rezoning at S/W Corner of 
16th Avenue and Burrard Street 
(Clause 2) 


MOVED by Aid, Kennedy 

THAT this clause be deferred, pending the hearing of the 
delegation from G. Elmitt Construction Ltd., as requested. 

- CARRIED UNANIMOUSLY 


Kensington N.I. P. Terms of 
Reference for Citizens* Committee 
(Clause 3) 


MOVED by Aid. Harcourt 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 


Husky Oil Operations Ltd., - 
1291 East Hastings Street 
(Clause 4) 


MOVED by Aid. Puil 

THAT the recommendation of 
in this clause, be approved. 


the City Manager, as contained 
- CARRIED UNANIMOUSLY 


253 


STANDING COMMITTEE OF COUNCIL 

ON PLANNING AND DEVELOPMENT 2 

NOVEMBER 5, 1970 

Clause 1 Continued 

Mrs. E. Bjarnason, Chairman of the Residential Services Committee, 
introduced Mr. George Atherton , Past President of the Vancouver 
Association for the Mentally Retarded, who outlined the reasons for 
the request for sites in this area. He- stated amongst other things 
that institutional type of living was not desirable for these people, 
and that it is proposed to provide residential facilities for approxi- 
mately forty people on each site. 

The Deputy Supervisor of Property and Insurance advised that the 
market price for this parcel, which is slightly less than one acre 
in area, is $55,000 per acre. 

After due consideration it was 

RECOMMENDED that Site #15 be sold to the Vancouver Association for 
the Mentally Retarded at market price, and that Site #14 be adver- 
tised for tender. 


2. Champlain Heights - Site #18 

United Co-operative Housing Society 

The Board of Administration under date of October 26, 1970, submitted 
the following information report of the Supervisor of Property and 
Insurance and the Director of Planning; 

"The following is a report from the Supervisor of Property 
& Insurance and the Director of Planning. 

The Supervisor of Property & Insurance reports as follows : 

'At a meeting of the Standing Committee on Planning and 
Development on October 1, 1970, it was recommended : - 

(a) THAT they approve in principle the plan proposed 
by the United Co-operative Housing Society and 
that Site #18 be set aside for this development; 

(b) THAT the matter be subject to review after the 
Property & Insurance Department reports on the 
market value of Site #18, based on this proposal; 

(c) THAT at this time the Committee approve the rental 
rate of 8% of the market value plus all taxes as 
set out in the Board of Administration report 
dated September 29, 1970; 

(d) THAT the Director of Planning and the Supervisor 
of Property & Insurance be requested to negotiate 
with the United Co-operative Housing Society and 
report back. 

Following these recommendations a meeting was held on 
October 5, 1970 with representatives of the United Co- 
operative Housing Society. At this meeting the market 
value of the site and the rental value was discussed. 

The Supervisor of Property & Insurance indicated that 
the market value of Site #18 based on $55,000.00 per 
acre as $385,000.00, which produces an estimated rental 
value of $30,800.00 per year plus all taxes, using an 
8% rate of return . 

A copy of a letter to the Chairman of the Standing 
Committee on Planning and Development, was received 
on October 13, 1970 by the Property & Insurance Office 
from the Society in which they suggest a market value of 


/continued 
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CITY MANAGER'S & OTHER REPORTS (Cont'd) 

Building & Planning Matters (Cont'd) 

Clauses 5 and 6 

MOVED by Aid. Brown 

THAT the recommendation of the City Manager, as contained 
in clause 5 of this report, be approved, and Clause 6 be 
received for information. 

- CARRIED UNANIMOUSLY 

Provincial Government Complex 
Street Tree Planting 
(Clause 7) 


MOVED by Aid. Kennedy 

THAT the scheme acceptable to the Provincial Government 
using Red Sunset Maple (Acer Rubrum) be approved. 

- (carried) 

(Aid. Brown and Gibson opposed) 

MOVED by Aid. Gibson 

THAT this clause be referred for the consideration of the 
Planning and Development Committee for report to an early meeting 
of Council. 

- LOST 

(Aid. Bellamy, Gerard, Kennedy, Marzari, Puil 
and the Mayor opposed) 

The motion to defer having lost, the motion by Alderman 
Kennedy was put and CARRIED 


MOVED by Aid. Brown 

THAT the policy of tree planting in the Downtov/n area 
be referred to the Planning and Development Committee for review 
and report back. 

- CARRIED UNANIMOUSLY 


Report of Standing Committee 
on Planning and Development 
(December 15, 1977) 


Rezoning Application 

14th Avenue & Nootka Street 

(Clause 3) 


In considering this clause. Alderman Ford advised that the 
Special Committee of Council on the Disabled discussed this 
particular matter at a meeting on January 9, 1978 and, although 
it agreed generally with the Director of Planning 's statements, 
the Committee is requesting Council to proceed to Public Hearing 
on the matter . 

MOVED by Aid. Harcourt 

THAT the recommendation of the Standing Committee, as 
contained in this clause, be approved. 

- CARRIED 

(Aid. Brown and Puil opposed) 


The Council recessed at 3:50 p.m., and, 
following an 'In Camera' meeting in the 
Mayor's office, reconvened in the Council 
Chamber at 5:05 p.m., with Mayor Volrich 
in the Chair and the same Members present. 


it) 
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CITY MANAGER'S & OTHER REPORTS (Cont'd) 


Fire and Traffic Matters 
(January 6, 1978) 

Rail Rationalization 
(Clause 1) 


MOVED by Aid. Kennedy 

THAT this clause in the City Manager's report, be received 
for information. 

- CARRIED UNANIMOUSLY 


Finance Matters 
(January 6, 1978) 

The Council considered this report, which contains eight 
clauses, identified as follows: 


CI. 1. Vancouver Museums and Planetarium - Annual 

Operating Grant. 
CI. 2. Investment Matters (Various Funds) November 1977 
CI. 3. Grants in Lieu of Vancouver City, B.C. Assessment 

Authority, School District, Municipal Finance 

Authority, and Greater Vancouver Regional District 

Tax Levies. 
CI. 4. Authority to Invest Funds. 
Cl. 5. Annual Financial Authorities. 

Cl. 6. Local Improvement Procedure By-law - Amendment. 
Cl. 7. Civic Grant Request - Variety Club International. 
Cl. 8. City Hall Elevators and Elevator Maintenance. 


Vancouver Museums and Planetarium - 

Annual Operating Grant 

(Clause 1) 


MOVED by Aid. Kennedy 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 

- CARRIED BY THE 
REQUIRED MAJORITY 

(Aid. Puil opposed) 


Investment Matters (Various Funds) 
November 1977 
(Clause 2) 


MOVED by Aid. Gibson 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 


Grants in Lieu of Tax Levies. 
(Clause 3) 


MOVED by Aid. Marzari 

THAT grants in lieu of taxes in the total amount of $18,4 99.48 
as detailed in this clause, be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 
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CITY MANAGER'S & OTHER REPORTS (Cont'd) 

Finance Matters (Cont'd) 

Authority to Invest Funds 
(Clause 4) 


MOVED by Aid. Bellamy 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 


Annual Financial Authorities 
(Clause 5) 


MOVED by Aid. Gibson 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 


Local Improvement Procedure By-law - Amendment 
(Clause 6) 


MOVED by Aid. Brown 

THAT the recommendation of the City Manager as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 


Civic Grant Request - 
Variety Club International 
(Clause 7) 


MOVED by Aid. Kennedy 

THAT a grant of $4,445, equal to the rental only of the Queen 
Elizabeth Theatre be approved to the Variety Club International 
in respect of its Telethon to be held February 11 and 12, 1978. 

- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 

City Hall Elevators and 
Elevator Maintenance 
(Clause 8) 


MOVED by Aid. Marzari 

THAT this whole matter be referred to the Finance and 
Administration Committee and the City Manager report to that 
Committee on the various financial implications involved. 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 
B . Capilano Stadium Renovation 

The Council considered a report dated January 5, 197 8 from 
the City Manager concerning Capilano Stadium renovations. A 
letter dated January 10, 1978 was also noted, in which the Park 
Board requested City Council to advance $191,000 of Park Board 
1978 supplementary capital funds for field lighting requirements 
at Capilano Stadium. 

A letter was also received from the Tourist Bureau, urging 
favourable consideration of the rehabilitation plans, in order 
to support professional baseball. 

Mr. Harry Ornest, representing the ownership, addressed 
Council in support of his plan, and representation was also 
heard from the Park Board. 

MOVED by Aid. Harcourt 

THAT $350,000 be allocated out of the 1978 Supplemental 
Capital Budget, with $191,000 of this amount being expended 
from the Park Board allocation, and that the City Engineer report 
to the Transportation Committee on the matter of parking arrange- 
ments ; 

FURTHER THAT a contract with Mr. Ornest be drawn up to the 
satisfaction of the Director of Legal Services, and than any option 
to renew the lease be subject to renegotiating terms of the lease. 

- (carried) 

(Aid. Marzari and the Mayor opposed) 

MOVED by Aid. Marzari 

THAT this matter be deferred for one week to enable the 
administration to submit information available on the supple- 
mentary capital projects in order that Council can examine 
its priorities before making a decision on Capilano Stadium. 

- LOST 

(Aid. Bellamy, Brown, Ford, Gerard, Harcourt, 
Kennedy, Puil, and the Mayor opposed) 

The motion to defer having lost, the motion by Alderman 
Harcourt was put and CARRIED. 


Property Matters 
(January 6, 1978) 

The Council considered this report, which contains six 
clauses, identified as follows: 

Cl . 1. Consent to Assignment of Lease. 

CI. 2. Lease Renewal of Waterlot #7122 from North 

Fraser Harbour Commission and Sublease to 

Rivtow Marine Ltd. 
Cl. 3. Earthquake Insurance - False Creek. Je Maintiendrai 

Home Society. 

Cl. 4. Assignment of Lease by H. Haebler Co., Ltd., to 

Laurel Park Investments Ltd. 
Cl. 5. Rent Review - City Lot S.E. Corner of Terminal 

Avenue and Columbia-Quebec Connector. 
Cl. 6. Renewal of Lease - Portion of Heatley Avenue 

under the Heatley Overpass. 

MOVED by Aid. Marzari 

THAT the recommendations of the City Manager, as contained 
in clauses 1, 2, 3, 4, 5, and 6, of this report, be approved. 

- CARRIED UNANIMOUSLY 

Prior to consideration of Clause 4 , 
Alderman Harcourt advised that he is an interested 
party in this development, as he will be a tenant. 
The Mayor ruled there was no conflict of interest. 
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CITY MANAGER'S & OTHER REPORTS (Cont'd) 

C. Greater Vancouver Floating Home 
Co-operative. False Creek - 
Area 6 - Phase 1, Amendment 
to Sub-lease. 

MOVED by Aid. Harcourt 

THAT the recommendation of the City Manager, as contained 
in this report, be approved. 

- CARRIED UNANIMOUSLY 


D. Assessment: Business Tax 
Appeals in Relation to 
NHB Piers. 


The Council considered a report, dated January 6, 1978, 
submitted by the Director of Legal Services on Business Tax 1 Rssci.-iDi-B 
Appeals in Relation to NHB Piers. see page^S 

MOVED by Aid. Marzari 

THAT the recommendation of the Director of Legal Services 
as contained in his report dated January 6, 1978, be approved. 
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I . Report of Standing Committee on 
Planning and Development. 
(December 15, 1977) 

The Council considered this report, which contains eight 
clauses, identified as follows: 

CI. 1. Status of Major Development Permit Applications. 

Cl. 2. Status of Rezoning Applications. 

Cl. 3. Rezoning Application - 14th Avenue and Nootka Street. 

Cl. 4. A Study to Determine Development Policies for Kingsway, 

Cl. 5. Proposed Rezoning at 3 090 Kingsway. 

Cl. 6. Office Development in C-2 Districts. 

Cl. 7. Kitsilano Local Area Planning Programme Summary. 

Cl. 8. Kitsilano N.I. P. - Nasaika Housing Co-operative. 


Clauses 1, 2, 4 and 7 

MOVED by Aid. Harcourt, 

THAT the recommendations of the Committee contained in 
Clauses 1, 2, 4 and 7 be approved. 

- CARRIED UNANIMOUSLY 

Rezoning Application - 
14th Avenue & Nootka Street 
(Clause 3) 


For Council action on this Clause, see page 9. 


Proposed Rezoning at 3090 
Kingsway (Clause 5) 

MOVED by Aid. Harcourt, 

THAT the recommendation of the Committee contained in 
this Clause be approved. 

- LOST (tie vote) 

(Aldermen Bellamy, Gerard, Harcourt, Kennedy and 
the Mayor opposed) 

MOVED by Aid. Bellamy, 

THAT the rezoning application in respect of 3090 Kingsway 
be referred to a Public Hearing. 

- LOST (tie vote) 
(Aldermen Brown, Ford, Gibson, Marzari and Puil opposed) 


Office Development C-2 
Districts ( Clause 6) 

MOVED by Aid. Marzari, 

THAT the Director of Planning be requested to give a report 
reference to Council on the subject matter of this Clause. 

- LOST 

(Aldermen Bellamy, Brown, Ford, Gerard, Gibson, Harcourt, 
Kennedy, Puil and the Mayor opposed) 

MOVED by Aid. Harcourt, 

THAT the recommendation of the Committee contained in this 
Clause be approved. 

- CARRIED UNANIMOUSLY 


cont'd. 
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STANDING COMMITTEE AND OTHER REPORTS (cont'd) 

Report of Standing Committee on 
Planning and Development, 
December 15, 1977 (cont'd) 

Kitsilano N.I. P. - Nasaika Housing 
Co-operative (Clause 8) 

MOVED by Aid. Harcourt, 

THAT the recommendations of the Committee contained in 
this Clause be approved. 

- CARRIED 

(Alderman Kennedy opposed) 


II. Report of Council Committee 
on the Arts , 

January 4, 1978 


Carnegie Library Mural on 
Hoarding (Clause 1) 

MOVED by Aid. Brown, 

THAT the recommendation of the Committee contained in 
this Clause be approved. 

- CARRIED 

(Aldermen Bellamy, Gerard and Puil opposed) 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Marzari, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Marzari, 
SECONDED by Aid. Bellamy, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


BY-LAWS 


1. BY-LAW TO AMEND BY-LAW NO. 4984 
BEING THE NOISE CONTROL BY-LAW. 

MOVED by Aid. Marzari 
SECONDED by Aid. Gerard 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Marzari 
SECONDED by Aid. Gerard 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 


- CARRIED UNANIMOUSLY 
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MOTIONS 

1. Proposed Charter Amendment 
re Zoning Changes 

Council on December 13, 1977, considered a letter dated 
December 9, 1977, from the Mayor in which he recommended a 
Charter amendment to provide that any By-law involving change 
of zoning shall require a majority vote of at least two-thirds 
of members of Council, similar to the provisions in the 
Municipal Act. 

The Mayor requested and Council agreed that his recommendation 
be amended by adding the word "present" after the word "Council". 

MOVED by Aid. Ford, 
SECONDED by Aid. Kennedy, 

THAT the foregoing recommendation of the Mayor, as amended 
this day, be approved. 

- CARRIED 

(Aldermen Gerard, Harcourt and Marzari opposed) 


2. Harbour Park Site 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Ford, 

THAT WHEREAS City Council and the Park Board have agreed to 
a public use and open space concept for the Harbour Park site; 

AND WHEREAS Council will shortly be preparing a detailed 
public use and open space concept for the Harbour Park site; 

AND WHEREAS in October, 1973, the voters authorized the 
purchase of only ten of the fourteen acres of Harbour Park for 
$2.2 million; 

THEREFORE BE IT RESOLVED THAT a plebiscite take place on 
election day November, 1978, asking the voters to approve either: 

(a) the detailed public use and open space concept; or 

(b) a higher density commercial-residential usage along 
with public use and park facilities (which will 
recoup a major share of the civic monies expended 
to date) . 

- LOST 

(Aldermen Bellamy, Brown, Gerard, Gibson, Kennedy, 
Marzari, Puil and the Mayor opposed) 


3. Sale of Alcoholic Product 

(Wonder Wine) in Supermarkets 

At the Council meeting on December 13, 1977, Notice was 
called on a motion by Alderman Marzari with respect to the sale 
of an alcoholic product in supermarkets. 

With the permission of Council, Alderman Marzari amended 
her motion and it was therefore 

MOVED by Aid. Marzari, 
SECONDED by Aid. Gibson, 

THAT the Premier and Minister of Consumer Affairs be informed 
of Council's concern that there is a synthetic wine-making product 
on sale in City supermarkets which can be very simply turned into 
an alcoholic beverage, and request the Provincial Government to take 
appropriate action to ban the sale of such products in retail stores. 


- CARRIED UNANIMOUSLY 
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Alderman Puil - 

'Sandwich' Boards on Sidewalks 


raised the problem of 
'sandwich' boards obstructing 
City sidewalks. The City 
Clerk reported that a report 
from the Administration to 
the Transportation Committee 
is expected soon. The 
Alderman asked the Mayor to 
expedite the matter. 


Alderman Puil - 
Leave of Absence 


requested leave c£ absence from 
Council and Committee meetings 
from January 23rd to January 
27th, 1978, inclusive. 


MOVED by Aid. Ford, 
SECONDED by Aid. Brown, 

THAT Alderman Puil be granted leave of absence from 
January 23rd to January 27th, 19 78, inclusive. 


- CARRIED UNAl^IMOUSLY 


The Council adjourned at approximately 7:15 p.m. 


The foregoing are Minutes of the Re^gular Council Meeting 
of January 10, 1978, adopted on January 17, 1978. 



MAYOR 



CITY CLERK 
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VJORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 


I RECOMI'IENDATION 

1 . Closure of 14-Foot Strip of Road Adjacent to 2869 West 5th Avenue 
' The City Engineer reports as follows: 

'. "The south 14 feet of Subdivsion 'C except the north 4 feet of Lots 19 and 20, 
' Block 30, D.L. 192, situated on the north side of 5th Avenue between Bayswater 

and Macdonald Streets was established for street xjhen it was planned to widen 
I this portion of 5th Avenue. Present planning is for 5th Avenue to remain 
I 66 feet in width. The 14-foot strip is no longer required for road and the 

abutting owner has riade application to acquire the area. 

T recommend that the south 14-foot of Subdivision 'C ' except the north 4 feet, 
now lane, of Lots 19 and 20, Block 30, D.L. 192, be closed, stopped up and 
conveyed to the owner of the remainder of abutting said Subdivision "C" 
subject to the following conditions: 

(i) The value of the 14-foot strip to be $100 in accordance with the 

recommendation of the Supervisor of Properties and Council policy. 

(ii) The 14-foot strip to be consolidated with the remainder of Subdivision 'C'." 

The City Manager RECOMMENDS that the foregoing recommendation of the City Engineer 
be approved . 

2 . Closure of 7-Foot Strip of Road Adjacent to 2341 East 33rd Avenue 
The City Engineer reports as follows: 

"The south 7 feet of Lot 6, Block 'J', D.L. 393, situated on the north side of 
33rd Avenue east of Victoria Drive was established for road when it was planned 
to widen this portion fo 33rd Avenue. Present planning does not require a wider 
street than the present 66 feet. The 7-foot strip is no longer required for road 
pi' ■'^oses. The abutting owner has requested the strip be released and sold to him. 

commend that the south 7 feet of Lot 6, Block 'J', D.L. 393, be closed, 
stopped up and conveyed to the owner of the remainder of Lot 6 subject to the 
following conditions: 

(i) The value to be placed on the stip to be $100 in accordance with the 
recommendation of the Supervisor of Properties and Council policy. 

(ii) The 7-foot strip be consolidated with the remainder of Lot 6." 

The City Manager RECOMMENDS that the foregoing recommendation of the City 
Engineer be approved. 


3. Automatic Protection for Crossing of Hudson Street over V.&L.I. Railway South 
of Marine Drive 


I The City Engineer reports as follows: 

t 

I "Hi- "son Street crosses over the V.& L.I. Railway at grade south of Marine Drive. 
: ting protection consists of stop signs located on each side of the track. 
^fa.fic has increased at this location and recent developments restrict the 
view, such that it is felt that automatic crossing protection should be 

I installed to ensure safety and convenience to the public. 

An application must be made to the Canadian Transport Commission for an order 
, to do this work. The local CTC representative has stated that up to 80% of the 
I cost could come from the Railway Grade Crossing Fund and a further 7-2% from the 
i railway company. This would leave the City's share at 12-i% of an estimated 
' $50,000 ($6,250) which is included in the 1978 Traffic Signal Program. 


cont ' d 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT . 
NOVEMBER 5, 1970 


Clause 2 Continued 

$300,000.00 being more appropriate in view of the land 
and building appreciation 50 years hence. In a normal 
situation a market value for long-term lease purposes is 
not usually reduced because of the anticipated apprecia- 
tion of the land and building value 50 years hence. 
Rather the owner looks for a return on his capital either 
in income over a long period or sale for capital gain in 
a relatively short period of time. 

The Society also requests an option to lease the site in 
three stages and the leases to be tied in with a three 
phase development plan. The first phase to be started 
not later than June, 1971 and the last phase to be com- 
pleted not later than June, 1973, the rental for each 
phase to begin on the date the construction commences 
on each phase. 

SUMMARY 

I. (a) Sites #17 and 21 have been set aside for Public 

Housing Projects and the price set on these 
sites was $55,000.00 per acre which has been 
acceptable to Central Mortgage & Housing 
Corporation . 

(b) Site #16, sold to Dawson Developments for 

Innovative Housing for $55,000.00 per acre. 

II. To recognize a low-density of development as proposed 
by United Co-operative Housing Society as a basis for 
pricing land would encourage under-development of 
these sites and set a pattern for future requests 
which might result in a waste of land in relation 

to the over-all development. 

In view of the foregoing, it is suggested that: 

1. The Estimated Market Value be accepted as $385,000.00. 

2. In accordance with usual Council policy the total 
Ground Rental should be charged from the commence- 
ment of the lease term based on 8% of the market 
value, but not later than June 1, 1971. 

3. All taxes applicable to the total site to be charged 
from the commencement of the lease term, but not 
later than June 1, 1971. 

4. The Lease be for a period of 50 years subject to 
5-year review clauses. 

5. The City to take over the land if there is a default 
of the agreement. 

6. The commencement of construction to be phased with 
not more than three phases , with the last phase to 
commence not later than December 31, 1972, and the 
first not later than June 1, 1971. 

7. The lease be subject to an agreement being drawn up 
to the satisfaction of the Corporation Counsel. 

The Director of Planning concurs with the suggestions of 
the Supervisor of Property & Insurance. ' 

Your Board submits the foregoing for the information of the 
Committee . " 
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I recommend that: 

(i) The Director of Legal Services be instructed to apply to the CTC for 
automatic crossing protection at this location and a contribution 
towards cost of installation. 

( i) The City Engineer be authorized to sign plans on behalf of the City." 

The City Manager RECOMMENDS that the foregoing recommendation of the City Engineer 
be approved. 

X * * A * 


4. Tender No. 39-77-9 - Automobiles 

XI. 3 City Engineer, Purchasing Agent and Chief Constable report as follows: 

"Tenders for the above were opened on November 21, 1977 and referred to the City 
Engineer, Purchasing Agent and Chief Constable for report. 

Funds for these purchases are provided in the 1977 General Rev-nue Budget. 

The bid numbers refer to the order of the bids in ascending order of price. A 
working copy of the tabulation is on file in the office of the Purchasing Agent. 
This report deals with Items 1 and 3 only. 

All automobiles recommended confomi to the report on "The General Classifications 
of Automobiles for Civic Use" except for Item 1, small compact automobiles. In 
1974 we deleted the classification of a small compact from this report. However, 
since then inflation and the shortage of petroleum products has had considerable 
impact on the trends of the North American automobile. The small car has a lower 
capital cost and industry studies indicate that it will use less fuel. This 
report is recommending the purchase of small compact autos for City Hall Service 
to allow for re-evaluation of this size automobile in City service. 

Item 1 - Small Compact 

Six bids were received for this item. Prices were called for the supply of a 2 
door sedan or a 3 door hatch back sedan. 

The low bid. Bid No. 1, for a Honda 2 door Sedan (at $3516.00) does not meet 
specifications because it does not offer the City's fleet colour, white, as 
established by City Council in June 1976. In addition, the recommended bid. 
Bid No. 2 offers a 3 door hatch back sedan which vrill provide adequate cargo 
space for most City uses. 

The low bid to meet specifications. Bid No. 2, is for a 3 door hatch back model 
from Westminster Chevrolet Oldsmobile Ltd. and is acceptable. This bidder also 
offered the following alternate prices: 

a) Alternate rear axle ratio - at $13.61; the lower gear ratio will 
provide quicker response for safer city driving and is considered 
worth the additional cost. 

b) Standard City 12 volt battery at $16.33 - to reduce field service 
call costs we have standardized on a specific size battery with a 
specific post pattern to ensure interchangability without modification 
of connecting^ cables. This extra cost will be more than offset in 
the life of the automobile. 

■ City Engineer and Purchasing Agent recommend acceptance of the low bid to 
lUc -t specifications. Bid No. 2, from Westminster Chevrolet Oldsmobile Ltd. for 
the supply of nine Chevette Scooter 3 door hatch back sedans at a total cost of 
$34 586.82 ($3813.04 each plus $13.61 each for alternate rear axle ratio plus 
$16.33 each for standard City 12 volt Battery) plus 7% Provincial Sales Tax. 


cont ' d 
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Item 3 - Compact Automobiles for Police Service 

In 1977 the City purchased both compact and intermediate size automobiles for 
Police Service. The automobile industry is now offering automobiles in all 
sizes equipped for Police Service. Our ten month trial period of the 1977 
compact autos has shown that the smaller car is acceptable for Police Service. 
Ten months of cost records indicate that there could be up to a 10% reduction in 
fuel costs. This would represent approximately $30 000 annual savings on the 
total Police automobile fleet. In addition, the officers indicate a preference 
for the smaller car because of its handling and maneuverability characteristics. 

Four bids were received for this item. 


Bids No. 1, 2 and 3 all offered the compact Chrysler automobile. Bid No. 1 
from Brentwood Dodge Ltd. (at $5302.40) meets specifications. However Bid No. 2, 
from Lawson Gates Ltd. (at $5383.60) is being recommended because it offers better 
value. 

Bid No. 2 meets specifications and offered large brake drums fitted with 15 inch 
wheels and tires. Bids 1 and 3 also offered large brake drums but only 14 inch 
wheels and tires. The larger wheels and tires will provide: 

a) More cooling for the brakes which will reduce brake maintenance costs. 
Overheating of the brake assemblies is the major cause of our brake 
failures. Brake maintenance forms a large portion, of our annual 
police fleet maintenance costs. 

b) Longer tire life. 

The extra cost of Bid No. 2, ($81.20 per unit) $3572.80, is less than one percent 
of the Police automotive fleet's annual maintenance costs and will be more than 
offset by a reduction in brake maintenance costs. 

The Chief Constable, City Engineer and Purchasing Agent recommend acceptance of 
the bid to offer best value. Bid No. 2, from Lawson Gates Ltd. for the supply of 
44 Dodge Aspen four door sedans at a total cost of $237,447.90 ($5383.60 each 
plus $33.50 each for two tone paint on 17 units) plus 7% Provincial Sales Tax." 

The City Manager RECOMMENDS that the above recommendation of the City Engineer, 
Chief Constable and Purchasing Agent be approved. 


5 . Puget Drive/16th Avenue: Flooding 
The City Engineer reports as follows: 

"In May, 1977, flooding occurred in homes on the north side of Puget Drive between 
19th Avenue and Blenheim and on the south side of 16th Avenue, east of Blenheim. 
A very intense local rain storm resulted in run-off exceeding the capacity of parts 
of the sewer system causing some sewers to back-up into homes. 

These sewers were constructed in 1950 to a lesser design standard (2-year storm) 
than is used today (5-year storm). This flooding happened because of the intense 
local storm and not through any negligence on the part of the City because these 
sewers were built in accordance with the appropriate engineering practice of the 
day. 

Analysis of the sewer system indicates that there are some local improvements that 
can be made to upgrade the system: 

A. Puget Drive: The work would involve construction of a relief sewer on 
19th Avenue from Puget Drive to Carnarvon and rebuilding 
the sewer on Carnarvon from 19th Avenue to 16th Avenue. 


cont'd 
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Clause No. 5 continued: 


B. 16th Avenue; The specific cause of the flooding in this area is not as 
apparent but downstream (at Balaclava) from the flooded 
houses, there is a manhole where a pipe size transition 
takes place which is probably resulting in some surcharg- 
ing causing flooding under some storm conditions. Work 
is proposed to improve this transition which should elim- 
inate the flooding problems. 

The estimated cost of the work noted above is $246,000 and is included in the 1978 
Sewer Capital Budget. This work includes construction of separate storm and sanit- 
ary sewers. The 1978 Budget has not been presented to Council for approval and, 
therefore, "approval in advance" is requested so that the necessary work can be 
done as soon as possible. 

Since Sewer Capital funds do not require voter approval. Council's approval must 
include borrowing authority. 


Accordingly, it is recommended that $246,000 be approved in advance 
of the 19 7 8 Capital Budget for sev;er v;ork on 19th Avenue - Puget 
Drive to Carnarvon Street, Carnarvon Street-19th Avenue to 16th Avenue 
and 16th Avenue at Balaclava Street and borrov;ing authority for this 
amount be approved." 

The City Manager RECOMMENDS that the foregoing recommendation be 
approved . 


6. Local Improvements in Mount Pleasant N.I. P. 
Area - Relief to Prior Projects 

The City Engineer, Director of Finance and Director of Planning report as follows: 

"One of the items under the Mount Pleasant Neighbourhood Improvement Program is 
the paving and curbing of local streets, with a portion of the cost borne by 
N.IoPo fundsc Council on 22 February 1977, when dealing with the initiation 
of local improvements for this work, determined that the same NdoP. contribu- 
tions (and hence reduction of Property Owners' cost) should apply to two projects 
'by Petition' which were already in the 1977 program. On 12 July 1977 Council 
extended this cost sharing to two projects 'by Petition' which were in the 1976 
program. 

This report recommends certain formal actions necessary to implement these 
decisions . 


Percentages of Relief 

The percentages by which the Property Owners' costs are to be reduced must be set 
by Resolution of Coimcil. The recommended percentages are the same as those set 
for the 27 projects advanced 'on the initiative' in 1977. Recommendation "B" 
covers this. 

Special Relief 

The two 1976 projects are already on the Tax Rolls and these Property Owners will 
be given relief under Section 67 of the Local Improvement Procedure By-law in 
("ich of the 15 years of the repayment period. The present worth of this relief 
will be charged to N.I.Po Approval of recommendation "C", incorporating the 
attached schedules, is Council's formal action to give this relief. (This 
step is not necessary for the 1977 Projects, which will go on the Tax Roll 
at the reduced rates.) 


cont ' d 
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N.I. P. Appropriation 

The estimated total charge to the NoI.P. accounts is $15,662.45. By the 
standard N.I. P. utilities formula this will be shared: 

Federal 25 ^ $ 3,915.61 

Provincial 12^fo $ 1,957.81 

City N.I.P, Funds 62^ $ 9,789.03 

C.M.H.C. has concurred in this allocation. 

Recommendations 

¥e recommend: 

A. That Council approve the appropriation of Sl5,662.45 from the Movuit 
Pleasant N.I.P. Budget, Services and Utilities account (896/9217); 

B. That the reduction of Property Owners' rates for these four projects — 
(436/37, 436/38, 441/3 & 441/27) pursuant to Section 5, Subsection (15) 
of the Local Improvement Procedure By—law) be: 

Residential Property 25^ 
Commercial & Industrial Property 11^ 

C. That, whereas the Council on 12 July 1977 directed that the real properties 
specially assessed for projects 436/37 and 436/38 (as set out in the schedules 
attached hereto) be given special relief under section 67 of the Local 
Improvement Procedure By-law; the Collector of Taxes be instructed to enter 

in the Tax Roll for each of the years 1978 to 1991 the reduced special assess- 
ment amounts shown in such schedules; and that this same reduction with 
respect to 1977 special assessments be given as credits to the Tax Accoiints 
of these properties. (This will reduce their 1978 Tax Bills as would an 
advance payment. ) " 

Thi; City Manager RECOMMENDS that the recommendations of the foregoing report be 
approved. 

7. Tender No. 35-77-6 16 '-0 Tractor-Hoe-Loaders 
The City Engineer and Purchasing Agent report as follows: 

"Tenders for the above were opened on September 12, 1977, and referred to the 
City Engineer and Purchasing Agent for report. 

A working copy of the tabulation is on file in the office of the Purchasing Agent. 


Funds for this purchase are provided in the 1977 Supplementary Capital Budget. 
Ten bids were received from seven suppliers. 

Bids 1 to 7 do not meet all of the specifications; Bids 8 to 10 meet all 
specifications. 

Bid No. 1 - Rollins Machinery 

This bid is being recommended on the basis of best value. Four of the 10 machines 
tendered were demonstrated to the City, including Bids 1, 2, 6 and 10, and the 
Bid No. 1 machine proved capable of performing the job requirements. Our tender 
called for a 6,000 lb. front loader lift capacity and the recommended bid offers 
a 5,300 lb. lift capacity. (Bids 1 to 5 also did not meet the 6,000 lb. lift 
requirement.) This lift capacity, though less than required, will handle almost 
all the using branch requirements and its acceptance will result in a saving of 
approx. $25,000.00 . 

cont 'd 
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Clause No. 7 continued : 

We recoiTunend acceptance of the bid (Bid No. 1) to offer the best 
value to the City of Vancouver from Rollins Machinery Ltd. for 
4 tractor-hoe loaders Ford Model 750 at a total cost of $12 7,196.00 
(at $31,423.00 plus $200.00 each for a hydraulic shock absorbing 
device plus $176.00 each for a hydraulic pressue line filter) plus 
7% Provincial Sales Tax." 

The City Manager RECOMMENDS that the above recommendation of the 
City Engineer and Purchasing Agent be approved. 

8. Cement Lining - 16th Avenue, Sasamat Street, Kerr Street 
Contract No. 776 


The City Engineer reports as follows: 

"Tenders for the above were opened on December 19, 1977 and referred to the City 
Engineer for report. 

Tenders for the cement lining of approximately 12 200 lin. ft. of 18" steel water- 
main were returned on December 19, 1977 for this contract and are reported as 
follows: 

Ameron Inc., California $124 770.00 

Ra3anond International Inc., Illinois $145 950.00 

Funds for this project are available from Water Works Capital Account #122/3010. 

The City Engineer recommends that the work on the above contract 
be awarded to Ameron Inc., and the Bid Bond of the unsuccessful 
tenderer be returned." 

The City Manager RECOMMENDS that the recommendation of the City 
Engineer be approved, subject to a contract satisfactory to the 
Director of Legal Services. 


9. Watermain Construction - Langara Development 
Contract No. 778 


The City Engineer reports as follows: 

"Tenders for the above were opened on December 19, 1977 and referred to the City 
Engineer for report. 


Tenders for the supply and installation of approximately 4 200 lin. ft. of 12" 
ductile-iron watermain were returned on December 19, 1977, for this contract and 
are reported as follows: 

City of Vancouver $123 787.40 

C. Victor Koran Ltd. $133 496.75 

Gosal Bros. Contracting Ltd. $141 470.00 

Miller Cartage and Contracting Ltd. $156 526.50 

United Contractors Ltd. $174 825.90 

Globe Excavations Ltd. $187 506.00 

H.B. Contracting Ltd. $214 092.00 

The funds for this project are available from Langara Redevelopment Capital 
Account #541/2103. 


cont 'd 
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The City Engineer recommends that the work on the above contract be 
awarded to the City of Vancouver, and the Bid Bonds of the unsucessful 
tenderers be returned." 

The City Manager RECOMMENDS that the recommendation of the City 
Engineer be approved. 


INFORMZ^.T ION 

10 . Tender Awards 

The Purchasing Agent reports as follows: 

"In accordance with Council policy, contracts for the following supplies 
were awarded by the City Manager/authorized City Officials: 

Street Lighting Steel Mast Arms 

Communications Service Monitor 

Sewer Cleaner Unit 

Portable Air Compressors 

Catch Basin Cleaner 

12 Yard Garbage Packer Body 

Trucks 

Self Contained Hopper Type Spreader Body 

Two-way Hand-Held Solid State Portable Radios & Chargers 

Engine Performance Analyzer 

Copies of the details of these Tender Awards are attached." 

rhe City Manager submits Lliu foregoing reporL for Council's INFORMATION. 
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SOCIAL SERVICE AND HEALTH MATTERS 


RECOMMENDATION 

1. Amendments to By-law No. 4162 - 

A By-law Relating to the Operation and 
Maintenance of the Cemetery 


The Medical Health Officer reports as follows: 

"City Council on January 13, 1976 approved amendments to By-Law No. 4162 
which updated that By-Law and, in particular, provided a rate increase 
for interment fees at Mountain View Cemetery. After detailed analysis 
of Cemetery Operations for the balance of 1976 and the first six months 
of 1977, it is proposed to increase rates as shown on Schedule A 
attached. The rate increase at this time is 30% and the cemetery 
superintendent indicates that another review should take place at the 
end of June, 1978. 

During the review of fees, the existing cemetery By-Law No. 4162 was 
also reviewed in detail and there are some sections that need updating. 
A listing of these sections is attached, to be incorporated in the By- 
Law No. 4162. 

The Director of Legal Services has reviewed and is in agreement with 
the attached By-Law changes, including Schedule A. 

The Ministry of Consumer and Corporate Affairs (Cemeteries Division) 
has reviewed and is in agreement with the attached By-Laws changes, 
including Schedule A also. 

Your Medical Health Officer recommends that: 

A. By-Law No. 4162 be amended as shown. 

B. Cemetery fees and charges be increased as shown in Schedule A, 
effective the date of adoption of this report. 

C. The Director of Legal Services be instructed to prepare the 
necessary amendments to the existing By-Law." 


The City Manager RECOMMENDS that the foregoing recommendations of the 
Medical Health Officer be approved. 
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BUILDING AND PLANNING MATTERS 



INFORMATION 

1 . Photographic Kiosks - Allied Photo Services Ltd . 

The Director of Planning reports as follows: 

'Mr. Ian Robertson, on behalf of Allied Photo Services 
Ltd. , has filed seven Development Permit Applications to 
construct 32 sq. ft. buildings (similar to the illustration 
shown as Appendix A)on gasoline service station sites. 
The buildings (kiosks) would be used as a retail photo 
service outlet. The seven applications refer to the 


following locations: 

- 6401 Victoria Drive C2 District 

- 1705 East 12th Avenue C2 District 

- 4064-88 Fraser Street C2 District 

- 29 70 Kingsway C2 District 

- 2803 West 4th Avenue C2 District 

- 6459 Main Street C2 District 

- 1405 Main Street Ml District 


Council should note that the retail use, as proposed, would 
be permitted in the commercial districts if the business is 
carried out in the principal building. It would be a 
conditional use in the case of one location in the industrial 
Ml District. 

The Director of Planning is prepared to approve these 
Development Permit Applications subject to the submission of 
a suitable design. However, since the construction of these 
kiosks and any subsequent approvals could have a significant 
impact on the City, the matter is first referred to the 
City Covincil for information.' 

The City Manager submits the foregoing report for the INFORMATION 
of City Council. 


RECOMMENDATION 


Proposed Rezoning at S/W Corner of 16th Avenue and Burrard 
Street, Lot 1 Blk 488, D.L. 526, Plan 4502. 


The Director of Planning reports as follows: 

"An application has been received from Mr. G Elmitt, requesting an amendment 
to Zoning and Development Bylaw No. 3575, whereby the property at the S/W 
corner of 16th Avenue and Burrard Street be rezoned from RS-4 One Family 
Dwelling District to CD-I Comprehensive Development District for the purpose 
of: 

'constructing a 5 unit townhouse project'. 

Given the location of this application within the Shaughnessy RS-4 zone and 
the study being prepared by the Shaughnessy Property Owners' Association, a 
review of the status of this rezoning application is necessary. 


Manager's Report, January G , 1978 


(BUILDING:A4-2) 


Clause No. 2 Continued. 


BACKGROUND 

The application to rezone this site from RS-4 to CD-I was filed on October 18, 
1977. The proposal is to include 5-2 bedroom townhouse units. The Planning 
Department's figures indicate a floor space ratio of 0.58 with a maximum height 
of 2 storeys plus a basement. The proposed development would cover 51% of site 
which compares with 45% permitted under the existing RS-4 or 40% permitted under 
a comparable RM-1 townhouse development. 

The site is presently vacant, covered with a variety of undergrowth and trees 
(for location see attached Appendix A map). 

The following processing has taken place with regard to this rezoning application: 

November 9, 1977 - Drawings were referred to the Urban Design Panel, 

Engineering Department and the Development Permit 
Group of the Zoning Division for comment and necessary 
calculations. 

November 21, 1977 - A representative of the City Engineer returned the drawings 

indicating that the rezoning proposal was "generally 
acceptable. However, the Traffic Engineer does offer 
the comment that transit service is poor in this area, also 
that Burrard Street and 16th Avenue are already congested 
i with little or no opportunity to improve either." 

November 24, 1977 - Urban Design Panel recommended "that the rezoning be 

approved". The Panel supports the design as indicated 
for the purpose of the rezoning application, but would 
like to see more detailed drawings showing the use of 
materials, landscaping and exact location of existing 
trees at a later date. 

December 8, 1977 - The Development Permit Group returned its set of drawings 

with the necessary calculations. 

December 15, 1977 - The Director's Meeting on Land Use and Development Control 

recommended that this application be placed on hold 
pending completion of the Shaughnessy Property Owners' 
Association study. 

The status of this application was brought to the attention of the Planning and 
Development Committee on December 15, 1977 in conjunction with the monthly status 
report. No recommendation was made by the Committee at that time. 

ANALYSIS 

Preliminary processing of the above noted application is nearing completion. 
It has been necessary at this stage to review the status of the application 
with regard to the study being prepared by the Shaughnessy Prooerty 
Owners' Association. Initial discussions with members of the Association have 
not indicated support for townhouses as a possible use within the Shaughnessy 
area. With this consideration in mind, the Director of Planning must recommend 
that processing of this rezoning application be withheld pending completion of 
the Shaughnessy study. 

The applicant proposing rezoning for 3338-3390 The Crescent has been informed 
by the Planning Department that his application cannot effectively be dealt 
with until the anticipated Shaughnessy study has been received and subsequent 
action taken by Council. Current estimates indicate that this process may be 
finalized by April or May. The rezoning application, at 16th and Burrard 
should be subject to the same process. 
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Clause No. 2 Continued. 


In view of the above, the Director of Planning recommends 
that the 16th Avenue and Burrard Street rezoning application be placed 
on hold until such time as the Area Consultant's report is complete 
and Council has dealt with the recommendations of the Director of 
Planning with regard to that report. 

The City Manager REC0f4MENDS that the foregoing recommendation of the 
Director of Planning be approved. 


(DELEGATION REQUEST THIS DAY: G. Elmitt Construction Ltd.) 


3 . Kensington N.I. P. Terms of Reference for Citizens' Committee. 


The Director of Planning reports as follows: 

"On July 12, 1977, City Council selected Kiwassa and Kensington as the two 
N.I. P. areas for 1977. By October 18, a site office, staffed by a planner, 
planning assistant and clerk- typist , was opened at 1350 Kingsway to serve 
the Kensington program. 

The first public meeting to launch the Kensington N.I. P. was held on 
October 24 at Sir Richard McBride school. At that meeting a number of 
people volunteered to sit on a Citizens' Planning Committee. Many of 
these people, plus other interested citizens, have been meeting regularly 
at the Kensington site office since the beginning of November. The 
Planning Committee and planning staff will be concentrating the majority 
of their efforts towards the preparation of a N.I. P. concept plan by 
April, 1978. On November 1, 1977, City Council appointed Alderman May 
Brown as the liaison Alderman for the Kensington N.I. P. 

Terms of reference for the Kensington Citizens' N.I. P. Planning Committee 
were drafted by the planning staff for discussion with the Planning 
Committee. They are based largely on terms of reference approved for 
previous planning programs in Moimt Pleasant, Grandview-Woodland and 
Riley Park. The Planning Committee and planning staff discussed and 
agreed xspon certain amendments. The Terms of Reference, as approved by 
the Planning Committee at its meeting on December 7, 19 77 are 
attached as Appendix 'A' . 

At this time there are 27 people who have met the requirements for 
membership on the Committee. Others may also qualify for membership 
shortly, as they have attended two of the required three consecutive 
meetings necessary to become Committee members. Appendix 'B' contains a 
list of current Committee members. 

In order to officially define the Committee's role, ita 
relationship to City Council and civic staff and to formalize 
the Committee, it is recommended that City Council endorse 
the Terms of Reference for the Kensington Citizens' N.I. P. 
Planning Committee as attached in Appendix 'A' . " 

The City Manager RECOMMENDS that the recommendation of the 
Director of Planning be approved. 
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ON PLANNING AND DEVELOPMENT 4 

NOVEMBER 5, 1970 

Clause 2 Continued 

Miss Shirley C. Schmid, Secretary Treasurer, and Mr. Allan Martin, 
Director of the United Co-operative Housing Society, appeared before 
the Committee and presented a brief dated November 5, 1970. This 
brief included further information and was in support of their original 
brief dated July 22, 1970, which was submitted to the Standing Committee 
on August 13. In the brief dated November 5 the Society proposed that 
the value of the land for lease purposes be set at $210,000.00. 

After considerable discussion, it was 

RECOMMENDED THAT 

1. The value of the land for lease purposes be 80% of the 
market value. 

2. In accordance with usual Council policy the total Ground 
Rental should be charged from the commencement of the 
lease term based on 8% of the market value, but not later 
than June 1, 1971. 

3. All taxes applicable to the total site to be charged 
from the commencement of the lease term, but not later 
than June 1, 1971. 

4. The Lease be for a period of 50 years subject to 5-year 
review clauses. 

5. The City to take over the land if there is a default of 
the agreement. 

6. The commencement of construction to be phased with not 
more than three phases, with the last phase to commence 
not later than December 31, 1972, and the first not later 
than June 1, 1971. 

7. The lease be subject to an agreement being drawn up to 
the satisfaction of the Corporation Counsel. 

8. Included in the terms of the lease there be a clause 
pertaining to maintenance and repairs for the full term 
of the lease. 


3 . Additional Sites for Public Housing 

The Chairman advised that he felt it would be desirable to have the 
officials endeavour to locate additional sites for public housing. 
It was 

RECOMMENDED that the Chairman and the Board of Administration firm 
up with the other levels of government their policies with respect 
to public housing, and in particular their policy respecting the 
price of land. 

FURTHER RECOMMENDED that after these policies are determined the 
Board of Administration be requested to locate additional public 
housing sites. 
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4 . Husky Oil Operations Ltd. - 1291 East Hastings Street . 


The Director of Planning reports as follows: 

"The City Clerk has received a letter from Mr. C. G. Peters, Development 
Manager of Husky Oil Operations Ltd. (See Appendix I) requesting that 
the self-serve license privileges be transferred from 3301 West 16th 
Avenue to 1291 East Hastings Street. 

The Development Permits for the construction of the facilities on the 
above noted sites were processed as follows: 

1. 3301 West 16th Avenue 
Development Permit No. 77553 

Approved by the Director of Planning on June 20, 1977, 
'thereby permitting the construction of a 48 ft. x 32 ft. gasoline 
service station with a convenience store (retail) within; subject 
to various conditions, one being - 

"Prior to the issuance of the Development Permit, a report is 
to first be submitted to and approved by City Council regarding 
this self -serve gasoline service station being added to Schedule B 
of the License By-law." ' 

City Council on July 12, 1977, approved this request for a self- 
serve gasoline filling station and 3301 West 16th Avenue was added 
to Schedule B of the License By-law. 

Development Permit Application No. 77553 was later refused on 
November 28, 1977, as condition No. 1 of approval was not complied 
with within a reasonable period of time and therefore the gasoline 
service station has not been constructed on this site. 

2. 1291 East Hastings Street 
Development Permit No. 60629 

Approved by the Technical Planning Board on December 15, 1972, 
'thereby permitting the construction of a building on this site 
to contain an automatic car wash and a retail food take-out store, 
and the provision of ancillary gasoline filling pumps. ' 

The approved drawings indicated the provision of 4 pumps with access 
from Clark Drive and Hastings Street. 

Husky Oil operations have advised that the proposed self-serve operation 
will be operated in conjunction with the existing car wash facilities, 
both by the same proprietor. This proposal is not considered a change 
in use under the provisions of the ZDning and Development By-law. 

The statistics submitted with the City Manager's Report on Self-service 
Gasoline Stations, dated April 7, 1975 (approved by City Council April 15, 
1975) listed Union Oil (now Husky Oil) as having a total of 6 gasoline 
• service stations in the city, none being self-service. This information 
has been confirmed in Husky Oil's letter dated November 15, 1977. 
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The authorization of this gasoline outlet, ancillary to the 
existing car wash facilities, to self-serve would mean that 
Husky Oil Operations Ltd. would have one of their six gasoline 
service stations/ancillary pumps, or 16.6%, self -serve, 
generally within the City Council's guideline of 15%. 

Since this proposed change of self-serve license will not alter the 
nuinber of self-serve licenses for Husky Oil Operations Ltd. and is 
generally within City Council's 15% guideline, the Director of Planning 
recommends that it be approved and 3301 West 16th Avenue be deleted 
from and 1291 East Hastings Street be added to Schedule B of the 
License By-law. " 

The City Manager RECOMMENDS that the recommendation of the Director 
of Planning be approved. 


5. Champlain Heights - Enclave Sixteen 

The Director of Planning and the Project Manager, under the date of January 3, 1978 
have submitted a report on the above subject. In summary they state: 

'The purpose of this report is to propose amendments to Council's Resolutions 
of June 24, 1976, concerning the Conditions and Standards of Development 
for Enclave Sixteen, Champlain Heights (relating to site coverage and height) 
and to request a further extension of time in processing the lease. 

BACKGROUND 

Development Permit Application #78734 has been filed by B. Freschi Architects 
for Community Builders Ltd. to construct 108 townhouse dwellings on Champlain 
Heights, Enclave Sixteen (Lot 13, Parcel A, D.L. 335, Group 1, Plan 14593). 

Enclave Sixteen is an irregular shaped parcel totalling 9.43 acres located 
on the south side of Blake Street and east of Champlain Crescent (see map 
Appendix A). 

The proposed development is for a strata title project, consisting of 108 
townhouses, related streets, interior walkways and common areas. Four typical 
two storey plus basement dwellings are indicated. All units are three and 
four bedroom. The dwelling units are located on the sites so as to provide 
direct access into rear yards which face onto either common playground areas 
or buffer set-back areas. 

At a Public Hearing held on June 24, 1976, City Council approved the application 
by the Director of Planning to rezone this site from an RS-1 One Family Dwelling 
District to a CD-I Comprehensive Development District. 

The CD-I By-law No. 4986 was enacted by Council in an open meeting on July 
13, 1976. The specified conditions of Development are as follows: 

Permitted uses: Townhouses and customary ancillary 

uses; including off-street parking. 

Development concept: Townhouses located in small clusters. 

Floor Space Ratio: Shall not exceed .50. 

Density: Shall not exceed 12 units per acre. 

Height: Shall not exceed two storeys plus basement 

nor 28 '0" above average finished grade. 

Off-street parking: 1.5 off-street parking spaces shall be 

provided for each dwelling unit. 


Site coverage: 


35% 
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Clause No. 5 Continued. 


DEVELOPMENT PERMIT APPLICATION 


The Director of Planning, after receiving advice from the Project Manager, 
the Development Permit Staff Committee and the Urban Design Panel, has 
approved this development permit application for the construction of 108 
townhouse dwellings, subject to a number of conditions, including that 
prior to issuance of the development permit, a report to be submitted to 
Council to amend: 


(a) the maximum site coverage to permit 41% in lieu of the 
previously approved 37%. 

(b) the maximum heights shall not exceed three storeys plus 
basement nor 28 '0" above average finished grade. 

The proposed development can meet all the conditions of development, as 
resolved by City Council, with the exception of: 


Permitted or required 
(per resolution of 
Council dated 

24th June, 1976) Proposed 
(a) Site coverage 37% 41% 


(b) Maximum height 


Shall not exceed two 
storeys plus basement 
nor 28 '0" above average 
finished grade. 


Shall not exceed three 
storeys plus basement 
nor 28' 0" above average 
finished grade. 


With respect to the above conditions of development, it is noted that: 


(a) The additional site coverage is felt to be a reasonable increase. 
Various groups that have reviewed the plans have commented positively 
on the overall layout and design. A 4% increase in the site coverage 
is not felt to be particularly significant in view of the fact that 
the development is slightly under the allowable floor space ratio. 
The design provides a low profile type of development with many 
single family-like features. 

(b) The definition of maximum height requires amendment, changing 

two storeys up to three storeys. The actual heights of the buildings 

will not exceed 28 '0", however, because the carport is at grade and 

is counted as a "storey" the wording of the condition requires changing. 


The Champlain Heights Project Manager reports that although good progress is 
being made on the lease documents and the development permit, the sub-division 
will not be registered in time to meet the January 20th completion deadline. 
It is therefore requested that a four week extension be granted to February 
17, 1978. 


RECOMMENDATIONS 


It is therefore recommended: 


A. THAT the maximum site coverage permitted for Enclave Sixteen be 
increased from 37% to 41%. 

B. THAT the definition of maximum heights be amended to read "shall not 
exceed three storeys plus basement nor 28 '0" above average finished 
grade". 

C. THAT the date for completion of the lease arrangement be extended to 
February 17, 1978. 

The City Manager RECOMMENDS that the recommendations of the Director of Planning and 
the Project Manager be approved. 
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INFORMATION 

6 . Champlain Heights Enclave 3 . 


Ihe Champlain Heights Project Manager reports 
as follows: 

"The Developtnsnt Permit for Enclave 3 will be issued 
shortly. The lease for this enclave is drafted but 
will not be registered for approximately 4 to 6 weeks. 

The developer has ejqjressed a strong desire to caitnence 
clearing and preliminary site service work prior to the 
execution and registration of the lease. Requests under 
similar circxmstanoes have been made and granted. 

A Letter of Agreement has been prepared by the City 
v^iich protects the City's interests and includes app3X>priate 
liability insurance clauses. Access to the site will not 
be permitted until a Develqpinent Permit is issued. This 
arrangement will serve as an interim agreement pending 
the execution of the lease diaring which time preliminary 
site works can catmence. " 

The City Manager submits the foregoing report of the Champlain 
Heights Project Manager for the INFORMATION of Council. 

CONSIDERATION 

7 . Provincial Government Complex - Street Tree Planting . 


The City Engineer and Superintendent of Parks report as follows: 

"On December 13, 1977, Council resolved to request the Provincial Government to 
reconsider the planting of London Plane trees on the project site. Subsequently, 
a letter was forwarded by the Deputy Mayor to the Province's representative. Dr. 
Shrum, advising of the Council resolution and requesting a statement of the 
Province's position with respect to tree planting on the 51/61/71 site. The at- 
tached reply from Dr. Shrum summarizes the position of the Provincial Government. 

The Province's position is consistent with that previously stated to City repre- 
sentatives, namely that selection of a suitable street tree satisfactory to both 
parties is the preferred solution. The recommended alternative, Acer Rubrum 
(Sunset Red Maple) has now been tentatively agreed upon, subject to Council deal- 
ing with the response of the Provincial Government to the December 13th Council 
request. Issues of design and spacing with respect to the alternative species 
have been discussed with the Provincial Government and project architect and have 
been resolved satisfactorily. 

In view of the foregoing, there are two basic options for Council's consideration. 
Firstly, Council can approve the current proposal for which funds are available 
in existing budgets or alternatively. Council can approve a scheme using London 
Planes for which an additional $8 000.00 to purchase trees from the Provincial 
Government will be required as well as increases of $15 000.00 in annual budgets 
for special horticultural maintenance commencing in 1979. 

For the latter scheme (London Planes) , it should also be noted that expected 
costs for extra sidewalk maintenance and replacement will be in the order of 
$50 000.00 over the next 15 to 20 years and further additional funds will be 
required if damage to the waterproofing membrane of the underground truck tun- 
nel occurs. Furthermore, B.C. Hydro have advised that extra costs to them to 
expand the existing underground electrical service on Hornby Street would be 
in the order of $35 000.00. 
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The City Engineer and Superintendent of Parks submit the following options for 
Council ' s CONSIDERATION : 

A. That the scheme acceptable to the Provincial Government using Red 
Sunset Maple (Acer Rubrxam) be approved; or 

B. That a scheme using London Planes be approved and that additional 
funds be approved as follows: 

i) $8 000.00 for purchase of trees from the Provincial 
Government to be appropriated from 1978 Supplementary 
Capital; 

ii) $15 000.00 for additional maintenance to be included 
in the 1979 Streets Maintenance Budget, Special 
Horticultural Maintenance." 

The City Manager submits the above report, of the City Engineer and 
the Superintendent of Parks, for CONSIDERATION, but recommends that 
before making a decision. Council Members review the report of 
Dr. John Neill which was circulated for Information on December 19, 
1977. 

(A copy is on file in the City Clerk's Office.) 
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FIRE AND TRAFFIC MATTERS 


INFORMATION 


1. 


Rail Rationalization 


The City Engineer and the Director of Planning reports as follows: 

"On August 23, 1977, Council approved the recommendation of 
the Joint Committees on Transportation and Planning and Development 
that $25,000 be provided from Contingency Reserve to prepare an 
application for a Rail Rationalization Study. 

The purpose of the study, as proposed earlier this year was essentially 


(i) To undertake a study to assess the opportunities for a rationaliza- 
tion of the rail lines within the Central Area and particularly 
along the Central Waterfront Area, 
(ii) To undertake a broader study of the opportunities for rail rationali- 
zation of rail lines throughout the City with a view to developing 
strategies for transit and goods movement. 

Subsequently, the Federal Government has indicated that further applica- 
tions under this program are not being accepted pending development of 
a new urban transportation fund. Accordingly, activity on this applica- 
tion is not proceeding at this time. 

In spite of the deferment of the Federal commitment to the approval of 
study funding, there is still an urgent need to gain a better understand- 
ing of the rail facilities that exist within the Central Area. The 
redevelopment of the Central Waterfront and North False Creek will be 
very directly affected by changing rail requirements in the Downtown 
Peninsula. Accordingly, continued attempts will be made to obtain 
clarification regarding the new legislation from Ottawa. 

If, by February-March 1978 sufficient information is available from the 
Federal Government to indicate the potential benefits under the new fund, 
then a new course of action will be reported to Council. On the other 
hand, if this information is not available by that time, then related 
alternative courses of action - which may or may not require Federal 
funds - will be reported to Council for consideration." 

The City Manager submits the above report of the City Engineer 
and Director of Planning to Council for INFORMATION. 


two-fold: 


FOR COUNC! 
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FINANCE MATTERS 


RECOMMENDATION 

1. Vancouver Museums and Planetarium - Annual Operating Grant 

The Director of Finance reports as follows: 

"City Council, on December 13, 1977, resolved that the present agreement 
between the City and the Vancouver Museum and Planetarium Association 
be extended for two months, to February 28, 1978, pending determination 
of the contract renewal between the City and the Association. The City 
has, as a result, received a request from the Association that a pro- 
visional grant be made by the City to the Association to cover current 
operating costs, in accordance with the agreement which expires 
December 31, 1977, to cover the period January 1, 1978 to February 28, 
1978, at the same level as the 1977 grant. The monthly amount of the 
City's grant in 1977 was $35,882. 


The Director of Finance recommends that a provisional grant in the 
amount of $71,764 be made to the Vancouver Museums and Planetarium 
Association to cover operating costs for the period January 1, 1978 
to February 28, 1978, on the same basis as the City's 1977 grant to 
the Association, pending determination of the new agreement between 
the City and the Association. " 

The City Manager RECOMMENDS that the foregoing recommendation 
of the Director of Finance be approved. 


2 . Investment Matters (Various Funds) November 197 7 
The Director of Finance reports as follows: 

"(a) Security Transactions during the month of November 1977. 
(b) Summary of Securities held by the General and Capital Accounts. 


(a) SECURITY TRANSACTIONS DURING THE MONTH OF NOVEMBER 1977 


A. GENERAL AND CAPITAL ACCOUNT TRANSACTIONS (PURCHASES) 


Maturity Maturity Term Annual 

Date Type of Security Date Value Cost Days Yield % 


Chartered Bank Deposit Receipts and Government Notes 


1 

Bank of Montreal 

Feb. 15/78 

$ 2,555,686.30 

$ 2,500,000.00 

106 

7.67 

2 

Bank of Montreal 

Dec. 6/77 

1,007,042.19 

1,000,000.00 

34 

7.56 

2 

Bank of Montreal 

Mar. 15/78 

1,747,326.14 

1,700,000.00 

133 

7.64 

9 

Vancouver City Savings 







Credit Union 

Dec. 6/77 

2,011,095.89 

2,000,000.00 

27 

7.50 

10 

Bank of Montreal 

Nov. 14/77 

500,164.38 

500,000.00 

4 

3.00 

14 

Vancouver City Savings 







Credit Union 

Dec. 6/77 

502,260.27 

500,000.00 

22 

7.50 

14 

Toronto Dominion Bank 

Nov. 15/77 

500,095.89 

500,000.00 

1 

7.00 

15 

Bank of Montreal 

Mar. 15/78 

2,050,367.12 

2,000,000.00 

120 

7.66 

17 

Royal Bank of Canada 

Nov. 22/77 

1,000,958.90 

1,000,000.00 

5 

7.00 

22 

Bank of British Columbia 

Nov. 23/77 

1,500,292.81 

1,500,000.00 

1 

7.125 

24 

Canadian Imperial Bank 







of Commerce 

Nov. 29/77 

1,000,890.41 

1,000,000.00 

5 

6.50 

28 

Toronto Dominion Bank 

Dec. 7/77 

2,003,575.34 

2,000,000.00 

9 

7.25 

29 

Bank of British Columbia 

Mar. 15/78 

1,532,976.16 

1,500,000.00 

106 

7.57 

30 

Bank of Montreal 

Apr. 14/78 

3,084,328.77 

3,000,000.00 

135 

7.60 




$20,997,060.57 

$20,700,000.00 




Cont'd. . . 
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B. SINKING FUND TRANSACTIONS (PURCHASES) 


Date Type of Security 

Debentures 


Nov. 1 

30 


Maturity 
Date 


Maturity 
Value 


Price 


Nov. 3 City of Vancouver 6.0% June 15/80 $ 5,000.00 94.68 $ 


Chartered Bank Deposit Receipts and Government Notes 


Canadian Imperial 
Bank of Commerce 

Mercantile Bank of 
Canada 


May 1/78 $ 3,375,708.22 
Mar. 15/78 357,601.71 


Cost 


Term Yield 
Yrs.Mos. % 


4,734.00 


3,250,000.00 
350,000.00 


3,733,309 

.93 

3 

,600,000.00 

$ 3,738,309 

.93 

$ 3 

,604,734.00 



2/7 8.30 
Days 

181 7.80 

105 7.55 


SINKING FUND TRANSACTIONS (SALES) 


Date Type of Security 

Debentures 


Maturity 
Date 


Maturity 
Value 


Sale 
Price 


Cost 


Term Yield 
Yrs.Mos. % 


Nov. 15 City of Vancouver 10.0% Dec. 16/94 $ 25,000.00 $ 25,750.00 $ 25,651.42 17/1 9.66 


C. CEMETERY CARE FUND ( PURCHASES) 


Date 


Nov. 15 

15 
15 


Type of Security 
Debentures 

City of Vancouver 5.5% 
City of Vancouver 5.5% 
City of Vancouver 5.5% 


Maturity 
Date 


Dec. 1/81 
Dec. 1/82 
Dec. 1/83 


Maturity 
Value 


$ 12,000.00 
12,000.00 
12,000.00 

$ 36,000.00 


Price 


89.90 
87.89 
86.04 


Cost 


$ 10,788.00 
10,546.80 
10,324.80 

$ 31,659.60 


Term Yield 
Yrs.Mos. % 


4/- 
5/- 
6/- 


8.50 
8.50 
8.50 


(b) SUMMARY OF SECURITIES HELD BY THE GENERAL AND CAPITAL 
ACCOUNTS ONLY - AS AT NOVEMBER 30, 1977. 


Type of Security 
Short Term 

Chartered Bank Deposit Receipts 
and Government Notes 


Par or Maturity Value 


$ 62,809,101.42 


Cash or Book Value 


$ 61,152,180.00 


The Director of Finance recommends that the above transactions be approved . " 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Director of Finance be approved. 
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CONSIDERATION 

3. Grants in Lieu of Vancouver City, B.C. Assessment 

Authority, School District, Municipal Finance Authority, 
and Greater Vancouver Regional District Tax Levies 

The Director of Finance reporivs as follows: 

"Requests for grants in lieu of taxes have been received from the 
following organizations. 

The Assessor for Vancouver under the B.C. Assessment Authority has 
certified they will b« shown as exempt or partly exemnt on the 1978 Assess- 
ment Roll in accordance with Charter provisions, and the Director of Legal 
SeiTTices has confirmed the Charitable organizations qualify for this exemp- 
tion under Section 396-c(i) of the Vancouver Charter. 

These requests for grants in lieu of taxes for the period from proof 
of occupancy or the date of the first building inspection to the date the 
properties become exempt, are subject to Council approval. 

The requests are presented to Council in two sections. 

A. Religious Organizations 

(i) Central Presbyterian Church $6,692.82 
1155 Thurlow St. 

Church Buildings - partly taxable each year for 
caretaker's suite and portion of land. 
Grant to cover taxes for period from November l6, 1976 
to December 31, 1977 for Church buildings only. 

(ii) Christ Lutheran Church $6,620.41 
375 West 10th Ave. 

New Church building and Senior Citizen's Housing 
Church building and parlcing for church only to be 
exempt. Portion of property used for Senior Citizen 
Housing is taxable each year. 

Grant to cover taxes for the Church portion only for 
period from January 1, 1976 to December 31, 1977. 

B. Charitable Organizations 


( i ) Neighbourhood Services Association of Greater Vancouver $1 , 409 . 90 
6470 - 72 Victoria Dr. lot C Bal/1/724 

In use as neighbourhood house supplying counselling and 
community services to r.ll citizens. 

Grant to cover taxes from June 1, 1977 to December 31, 
1977. 

(ii) Vancouver Neurological Centre $2,383.98 
1195 West 8th Ave. Lots 19&20/314/526 

Property in use by Children's Rehabilitation and 
Cerebral Palsy Association and B.C. Epilepsy Society. 
Grant to cover taxes for period from July 19, 1977 to 
December 31 i 1977. 

(ill) Canadian Arthritis and Rheumatism Society $1,392.37 
875 West 10th Ave. Lot 18/357/526 

Workshops and storage used in conjunction with the 
Arthritis Centre at 395 West 10th Ave. 
Grant to cover taxes for period from January 1, 1977 
to December 31. 1977. 

As grants in lieu of taxes are subject to Council approval, 
the above requests for grants in lieu of taxes amounting to 
$18,499.48 in total are submitted for Council consideration." 

The City Manager submits the foregoing report of the 
Director of Finance for Council's CONSIDERATION. 
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RECOmENDATION 

4 . Authority to Invest Funds 

The follcwing report is suhmitted by the Director of Finance. 

"The Director of Finance has requested the normal authority to invest 
funds as they become available during the year 1978. 

Yoiir City Manager RECOMMENDS that the Director of Finance, in consultation 
with the City Manager, be authorized, for the year 1978, to invest the 
funds of the following accounts as same becone available, and to vary the 
investments from time to time as may be expedient, in accordance with 
Section 201, 259, and 260 of the Charter. In the case of major investments, 
there will also be consultation with the Chairman of the Standing Catmittee 
on Finance and Administration. 

For Sinking P\ind Account; for Debt Charges Equalization Account; Canetery 
Perpetual Maintenance Funds; Captain Vancouver's Grave Maintenance Trust 
Fund; Taylor Manor Trust Funds 


Securities of or guaranteed by the Government of Canada; 
Securities of or guaranteed by a Province of Canada; 
Securities of the City of Vancouver; 
Securities of the Greater Vancouver Water District; 
Securities of the Greater Vancouver Sewerage and Drainage District; 
Securities of the Greater Vancouver Regional District; 
Securities of the Municipal Finance Authority; 
Securities of or guaranteed by any chartered bank in Canada; 
Securities or deposits in, or shares or other evidences of indebtedness of, 
a Credit Union incorporated under the Credit Unions Act. 

For General and Capital Accounts 

Securities of or guaranteed by the Government of Canada; 
Securities of or guaranteed by a Province of Canada; 
Securities of or guaranteed by any chartered bank in Canada; 
Securities of the GVRD, GVWD, GVSDD, MFA, or City of Vancouver 

vAiich mature within one year fron the date of acquisition; 
Securities or deposits in, or shares or other evidences of indebtedness of, 

a Credit Union incorporated under the Credit Unions Act." 


5 . Annual Financial Authorities 

The Director of Finance reports as follows: 

"The Director of Finance has requested certain authorities that Council 
is eitpowered to delegate under the City Charter. They are administrative 
in nature and in no way infringe on Council's policy making powers. Council 
has delegated these authorities regiiLarly in the past. 

Your City Manager RBCCMyiEM)S: 

(a) That the Director of Finance be authorized, for the period 

January 1 to Decatnber 31, 1978, in accordance with Sections j 

215 and 216 of the Vancouver Charter, to draw warrants for 

payment and to report same in writing to the City Clerk for ■ 

the information of Council within fifteen days after the end 

of each month in vdiich the warrant is drawn. ^ 

(b) That the Director of Finance be authorized to teirporarily use, 
during the period Jantiary 1 to July 15, 1978, such capital 

funds as are available for other expenditures of the City ^ 

pending collection of taxes, as provided by Section 259(b) of 

the Vancouver Charter." I 

-i 

4 


^ 
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STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT . 
NOVEMBER 5, 1970 


5 


PART II 


The following action of the Committee is submitted to Council for 
information . 

INFORMATION 

4. "5-5-5 Plan" of Housing for Elderly People: 
Champlain Heights 

At the last meeting of the Committee when considering the "5-5-5 Plan" 
of Housing for Elderly People, the Committee 

•RECOMMENDED that the "5-5-5 Plan" of housing for elderly 
people presented by the Honourable Grace McCarthy be adopted 
in principle and that the Property and Insurance Department 
be instructed to determine a fair market value for the 1.27 
acres . ' 

Mr. H. Pickstone of the Planning Department advised the Committee 
that he had written to Mrs. McCarthy on October 30th and had included 
in his communication an evaluation for the 1.27 acres. He further 
advised that as there had not been time for Mrs. McCarthy to check 
this evaluation out and reply he had nothing further to report to 
this meeting. 


It was 


RESOLVED that the oral report of Mr. Pickstone be received. 


The meeting adjourned at 11:00 a.m. 


****** 


FOR ADOPTIONS 


PAG5(S) ^^.|,..6 
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G. Local Improvement Procedure 
By-law - Amendment 


The Director of Finance reports as follows: 

"Section 51 of the Local Improvement Procedure By-law permits property 
owners to make a lump sum payment for their share of the total cost of 
a Local Improvement Project up to the time of the passing of the 
Debenture By-law. This has not been a problem in past years as the 
number of owners requesting to pay off or commute their charges were 
minimal . 

However, the amount of residential street work has had a sharp increase 

in the last two years. This has precipitated a corresponding increase 

in commutation requests right up to the day the By-law is being dealt 

with in Council. The Collector of Taxes reports that the balancing 

and preparation of the By-law has become an almost impossible task 

without an advanced pre-By-law cut-off date for final payment of commutation. 

The Director of Finance is therefore seeking an amendment to By-law 3614, 
Section 51 which will allow property owners 21 days from the date of the 
mailing of the payment notices within which to commute the charge. This 
will allow approximately two weeks to deduct the commuted charges, 
rebalance, summarize, and prepare the By-law for Council. It should 
be noted that such an amendment would have no effect on a taxpayers' 
right to commute Local Improvement charges after the passing of the 
By-law. 

Therefore, the Director of Finance RECOMMENDS that the Director of Legal 
Services be instructed to make the appropriate amendments to Section 51 
of the Local Improvement Procedure By-Law No. 3614." 

The City Manager RECOIMENDS that the foregoing recommendation of 
the Director of Finance be approved. 


CONSIDERATION 

7. Civic Grant Request - 

Variety Club International 

The Director of Social Planning reports: 

"The Variety Club is an international service organization. For a 
number of years, the local variety club has held a Telethon to 
raise funds to aid handicapped and underprivileged children. This 
year the Telethon will be February 11 and 12 at the Queen Elizabeth 
Theatre. The Telethon will last 21 hours and the funds raised will 
be contributed to the new Children's Hospital. Almost all technical 
assistance, television time, advertizing and entertainment to assist 
the project are being donated free of charge. 

The grant request to the City of Vancouver is $10,269. This includes 
theatre rental (Queen Elizabeth Theatre) $4,445, Police Protection 
and Security $5,824. Last year City Council approved a civic grant 
of $4,025. The Police Protection and Security is a condition of 
rental at the Queen Elizabeth Theatre. This service is considered 
necessary since vandalism has been a problem at the theatre in the 
past. Part of the security is supplied by volunteers. The remainder 
is carried out by off duty constables from the Vancouver Police 
Department. The sum of $5,824 is an estimate supplied by the 
Vancouver Police Department. The exact number of constables needed 
will be determined by the number of volunteers available nearer the 
date of the Telethon. 


cont ' d . 
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Clause No. 7 cont'd 
RECOMMENDAT ION : 

The Director of Social Planning recommends that $4,445 be approved 
for rental of the ^jueen Elizabeth Theatre for the Variety Club 
Telethon, and that funds be made available to cover police 
protection and security in an amount not to exceed $5,824. 

The Comptroller of Budgets and Research advises that, if this 
report is approved, funding will be provided in the 1978 
operating budget." 

The City Manager submits the foregoing report of the Director of 
Social Planning for Council's CONSIDERATION, and notes that in 
the past. Council has not approved funds j^'or police protection. 


RECOMMENDATION 

8. City Hall Elevators and 
Elevator Maintenance 

The Director of Permits and Licenses reports as follows: 

"The two main elevators in the City Hall Main Building should 
have a major overhaul and have modern automatic control 
equipment installed. The present equipment is becoming 
increasingly more difficult to maintain because of lack of 
replacement parts. In addition, the elevators are manually 
operated and therefore elevator operators are required to be 
in attendance at any time that the elevators may be required. 
We anticipate savings in elevator operator salaries of from 
$20,000 to $33,000 per year after the elevators have been 
converted to automatic control. 

We were advised that the cost to carry out a renovation and 
conversion of the elevators would be approximately $120,000 
to $160,000 and such a sum was requested to be included in the 
1977 Supplementary Capital Budget. However, the request was 
not included in the budget proposed by the Manager to Council, 
and hence was not approved by Council. 

It now appears that there will be a residual balance of $162,754 
in the 1977 Supplemental Capital Reserve and I recommend that 
it be appropriated for overhauling the elevators. 

If this work is to be done, the first step is to ask a consultant 
to examine the existing equipment more thoroughly and provide 
drawings and specifications for the work in order that competi- 
tive tenders can be obtained. Part of the commission for this 
consultant would also be to report on the equipment and controls 
of the small private elevator in the main building. The only 
consulting firm that we know that specializes in elevators is 
Keith Jenkins and Associates Ltd. We have used this firm for 
maintenance consulting and we are well pleased with their 
performance and recommend them as consultants for this project. 

The fees for the consultant for his investigations, drawings 
and specifications for tender, on site supervision and inspec- 
tions to completion of the projects would be about 8% of the 
elevator contract or on a straight fee basis not to exceed 
$7,500. We consider that the best way to retain the consultant 
would be on the fixed fee basis. 

I therefore recommend: 

1. That Council appropriate $162,754 from Supplemental Capital 
Reserve for elevator overhaul and modernization, these 
funds to be reserved for this project pending a final 
decision following a consultant's report. 

cont'd. . . . 
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Clause No. 8 cont'd 


2, That Keith Jenkins and Associates Ltd. be appointed to 
examine existing elevator equipment in the City Hall 
Main Building and provide drawings and specifications 
for tendering purposes at a cost for fees of $7,500, 
to be charged against the above reserve for work on the 
elevatorSj 

This report has been discussed with the Vancouver Municipal and 
Regional Employees Union." 

The City Manager REC0MI4ENDS approval of the foregoing recom- 
mendations of the Director of Permits and Licenses. 


FOR coma actio;] sei 


' 


iS) 
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PROPERTY MATTERS 


RECOMMENDATION 

1 . Consent to Assignment of Lease 

The Supervisor of Properties reports as follows: 

"Lot 1, Block 93, District Lot 26UA and the east 33 feet of Carolina 
Street End plus an additional parcel is currently leased to Ernst H. 
Snijders for the Mount Pleasant play area, who are in occupation on 
the holdover (year-to-year) provision. 

Application has been received from Ernst Snijders to have the subject 
lease assigned to the Mount Pleasant Neighbo\irhood House Association 
(incorporated under Neighbourhood Services Association #36, Non-profit 
Society) . 

Recommended that the City consent to an assignment of the lease dated 
March 1, 197U in the name of Ernst Snijders, covering Lot 1, Block 93> 
District Lot 261+A and the east 33 feet of Carolina Street End plus an 
additional parcel, to Mount Pleasant Nei^bourhood House Association, 
subject to the documents of assignment being to the satisfaction of the 
Director of Legal Services." 

The City Manager EECOMMENDS that the foregoing recommendation of the 
Supervisor of Properties be approved. 


2. Lease renewal of Waterlot #7122 from 
North Fraser Harbour Commission and 
sublease to Rivtow Marine Ltd. 

The Supervisor of Properties reports as follows: 

"Victoria Drive Street End south of C.P.R. Right 
of Way is leased to Rivtow Marine Ltd. for twenty-one 
years from January 1, 1965 to December 31, 1985 
for access purposes to their adjoining properties. 

Waterlot 7122 fronting Victoria Drive Street End is 

leased from the North Fraser Harbour Commission to 

the City of Vancouver and Sub-leased to Rivtow 

Marine Ltd. for the same term, expiring on 

December 31, 1985; however, all terms and conditions 

of the waterlot lease are in turn contingent upon 

the head lease between the Crown and the North 

Fraser Harbour Commission which expired on August 21, 1972. 

The North Fraser Harbour Commission have now issued 
a new lease to the City of Vancouver for a ten year 
term January 1, 1975 to Decenxber 31, 1985 on the same 
rental and conditions with the inclusion of a six 
month cancellation clause if the waterlot is required 
for Government or public purposes. 

Rivtow Marine Ltd. have been advised of the need 
for a renewal under the revised conditions and they 
concur . 

It is recommended that a new lease be entered into 
between the City of Vancouver and the North Fraser 
Harbour Commissioners for Waterlot 7122 for a 
ten year term commencing January 1, 1975, and further 
that the waterlot be subleased to Rivtow Marine 
Limited for a like period less one day subject to 
the sublessee assuming all charges for documentation 
and annual rentals." 

The City Manager RECOMMENDS the foregoing recommendation of the 
Supervisor of Properties be approved. 

cotit*d; 
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3. Earthquake Insurance - False Creek 
Je Maintiendrai Home Society 

The Director of Finance reports as follows: 

"The Je Maintiendrai Hone Society situated in Phase 1 of False Creek 
has requested that the City not enforce the earthquake insurance require- 
ment in the Society's lease with the City, similar to the action that 
Council has taken an. several others. 

Council is receiving and acting on these requests as they cone in one 
by one, rather than providing blanket approval, because I feel that it 
is in the City's best interests to retain the claijse requiring earth- 
quake insurance in the leases in order that Council keeps open the 
option of requiring such insurance in the future, and also, that earth- 
quake insurance may remain on those developrients that can afford it or 
do not for other reasons wish to request non-enforcement of the clause 
in the lease at this time. 

I recommend that the request of the Society be acceded to." 

The City Manager RECOMMENDS approval of the recommendation 
of the Director of Finance. 


4. Assignment of lease by H. Haebler Co. Ltd. to Laurel Park 
Investments Ltd. 


The Director of Finance reports as follows: 

"On October 13, 1977 the City concluded a Ground Lease of 
Lot C, Block 296, District Lot 526, Plan 16894 with 

H. Haebler Co. Ltd., the lessee, pursuant to which 50 residen- 
tial units were constructed at 7th Avenue and Laurel Street. 
H. Haebler Co. Ltd. now wishes to assign its interest in the 
lease to a holding company. Laurel Park Investments Ltd. H. 
Haebler Co. Ltd. is not in breach of any of the covenants of 
the lease. 

It is recommended that the City consent to an assignment of 
the Ground Lease by H. Haebler Co. Ltd. to Laurel Park 
Investments Ltd. subject to the assignment documents being 
to the satisfaction of the Director of Legal Services." 

The City Manager RECOMMENDS that the foregoing recommendation 
of the Director of Finance be approved. 

5. Rent Review - City Lot S.E. Corner of Terminal 
Avenue and Columbia-Quebec Connector 


The Supervisor of Properties reports as follows: 

"Lot 1, District Lot 2037, is leased to Elie Gareb for 5 years 
from February 1, 1975. The rent was subject to review as of 
August 1, 1977. 

It comprises 29,708 sq.ft. and is zoned M-1 Industrial. The 
lessee has blacktopped and fenced the lot and constructed a 
small office. It is utilized as a storage area for impounded 
vehicles . 

The lessee has sub-leased the lot Cexcept for 2 parking stalls) 
to Autow Services Limited. The sub-lease was approved by 
Council June 29, 1976. 


cont 'd 
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Clause No. 5 continued; 


After negotiation the lessee's legal representative has advised 
that his client will agree that the rent for the period August 1 
1977 to January 31, 1980 be increased from $505.00 per month 
inclusive of taxes as if levied to $1,250.00 per month inclusive 
of taxes as if levied. 

It is recommended that effective August 1, 1977 the rent be 
increased to $1,250.00 per month inclusive of taxes as if 
levied. " 

'Ihe City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Properties be approved. 


6. Renewal of Lease - portion of Heatley Avenue 
under the Heatley overpass 

The Supervisor of Properties reports as follows: 

' "On October 31, 1972, City Council adopted the 

recommendation of the City Engineer contained in the Board 

I of Administration report, October 27, 1972, whereby 

I the open portion of Heatley Avenue below the Heatley 

Overpass, be closed, stopped up and leased to the owner 

j of Lot A, Block 44, D.L. 181 until October 31, 1977. 

The Lessee, C. Hodgson, has requested renewal for a further 
j five year term in accordance with the option clause included 

I in the initial lease, and has agreed, after negotiations, 

to an increase in rental from $33.00 per month to $140.00 
per month commencing November 1, 1977, without option 
for further renewal and subject to the following conditions: 

(a) The term to be for five years subject to 
renewal and subject to a 90-day notice of 
cancellation if the area is required for 
municipal purposes. 

(b) The lease area to be used only for the 
parking of a maximum of eight cars. 

(c) The rental to be $140.00 per month 
Jor the term and subject to review on 
subsequent renewals. 

(d) Ingress and egress to be to the satisfaction 
of the City Engineer. 

(e) The lease area to receive an asphalt surface. 

(f) The lease area to be kept in a neat and tidy 
condition at all times. 

(g) The lessee to assume all liability in respect 

to the use of occupancy including objects falling 
from the overpass and to carry public liability 
in an amount of not less than $40,000.00. 

(h) The leased area to be temporarily vacated on 
24-hour notice when maintenance work is required 
on the overpass. 


cent 'd 
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Clause No. 6 continued: 


It is noted that the rental set in 1972 was calculated at a 
reduced rate to allow the tenant to recapture his development 
costs in the first five year term. The parking is used 
for employees . 

Recommended that the open portion of Heatley Street below 
the Heatley overpass south of Alexander Street be leased to 
the owner of Lot A, Block 44, D.L. 181 on the foregoing basis 
subject to an agreement satisfactory to the Director of 
Legal Services and the City Engineer. 

The City Manager RECOMMENDS that the foregoing recommendation 
of the Supervisor of Properties be approved. 




i^lANAGER'S REPORT 

January 5, 19 7 8 

TO: Vancouver City Council 

SUBJECT: Capilano Stadium Renovation 
CLASSIFICATION: Consideration 

The City Manager reports as follows: 

"In December, Mr. Harry Ornest negotiated with the Parks Board a possible 
lease for the stadium in order to bring Pacific Coast League Baseball 
("Triple A") to Vancouver in April 1978. 

Those negotiations were suspended when it was discovered that the cost of 
providing lighting for the stadium would be $350,000 instead of the estimated 
$100,000. At that time, Mr. Ornest requested a meeting with me to discuss 
possible new approaches to Council and to the Parks Board. 

As a result a new proposal has now been received, which requires the City to 
spend $350,000 to upgrade the lighting and Mr. Ornest 's organization to 
spend an estimated $200,000 to renovate the stadium. If the venture is 
successful, both parties will be able to recoup their investment from a 
10% portion of ticket sales . 

In the event that the venture is a complete disaster, Mr. Ornest 's organiza- 
tion will have lost their $200,000 and other investments, while the City 
will have spent $350,000 and end up with a facility renovated at a total 
cost of $550,000. It would presumably be more useful for amateur and other 
uses. On the other hand, the Parks Board would not have placed such an 
expenditure as the highest priority. 

The Superintendent of Parks Board advises that the security and maintenance 
costs under this proposal would not be greater than that now spent in the 
existing facilities. 

Details of the proposal are as follows: 

'a) Vancouver PCL Baseball ownership to expend, in the form of prepaid 
rent, funds necessary to "restore" Stadium to PCL standards. 
EXPENDITURES by Baseball Club to include: 

-FENCING, ELECTRONIC SCOREBOARD, NEW and REPAIRED SEATING for 
grandstand, additional bleachers to increase Stadium capacity, 
upgraded dressing rooms for professional clubs, new concession 
stands, upgraded press box, ticket booths, AND any. other improve- 
ments considered necessary after consultation with the Parks Board. 

b) BASEBALL CLUB will pay electric utility costs, staffing costs and 
other PCL game expenses, while City will be responsible for main- 
tenance of lighting etc., care of outfield grass, security and full 
maintenance during NON-BASEBALL season. 

c) BASEBALL CLUB will control and operate concessions, parking and 
advertising and be responsible for infield maintenance. 

d) AMATEUR BASEBALL will have use of Stadium for scheduled games at 
terms not to exceed PCL Club's out-of-pocket costs. PCL Club, as 
Lessee, will cooperate, in every way possible, to encourage and 
enhance the amateur baseball program. 

e) LEASE to Vancouver PCL Club would be for FIVE years, plus FIVE YEAR 
OPTION. RENTAL FORMULA will result from BASEBALL CLUB'S Stadium 
capital expenditures (plus reasonable "interest" rates) as a credit 
against rental terms of 10% of gross ticket sales or $15,000 per 
year — whichever rental gross is larger. ' 

I understand that the proposal will be considered by the Parks Board on 
January 9, and their reaction will be available to Council on January 10. 
If the renovations are to take place by April 1978, decisions by Parks 
Board and Council cannot be delayed. 


cont'd. 
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January 5, 1973 


If Council wishes to approve this proposal the only appropriate funding for 
the $330,000 would be the 1978 Supplemental Capital Budget. 

The Director of Finance is already aware of commitments and requests totalling 
more than the $8 million which was budgetted for Supplemental Capital last 
year. However, Council has the prerogative to set the priority of capital 
items. Furthermore, the total sum allocated to Supplemental Capital is at 
the discretion of Council when they review the Revenue Budget in March 1978. 


Consideration has been given to applying for a one-third contribution from 
the Provincial Recreational Facilities Fund, but since this would probably be 
at the expense of other contributions expected by the City, there would be 
no net gain. 

Thus the $350,000 required is not readily available, but can be allocated 
for this purpose if Council deems it important. 

The City Manager submits the acceptance of Mr. Ornest's proposal for Council's 
CONSIDERATION, and advises that any acceptance be subject to a contract being 
drawn up satisfactory to the Director of Legal Services, and that any option 
to renew the lease be subject to renegotiating terms of the lease." 


DELEGATION REQUEST THIS DAY: Mr. Harry Ornest 
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January 6, 19 78 


TO: 


Vancouver City Council 


SUBJECT: 


Greater Vancouver Floating Home Co-Operative 

False Creek- Area 6 - Phase 1/ Amendment to Sub-lease. 


CLASSIFICATION: 


RECOIMENDATION 


The False Creek Development Consultant reports as follows: 


Purpose 


The purpose of this report is to recommend an amendment to the water- 
lot sub-lease of the Greater Vancouver Floating Home Co-operative, 
whereby the Co-operative would undertake to maintain in good repair 
and maintain public liability insurance and fire insurance on the 
waterfront walkway to be constructed at City expense within the 
water lot and whereby the Co-operative would add additional floats 
to its marina. 

Background 

A waterfront walkway has been envisaged from the beginning of the 
project at Caesar's Bridge in the Spruce Neighbourhood. Accordingly, 
a budget of $67,000 (excluding fees) was identified in the Front 
End Expenses for the capital cost of the walkway. 

The waterfront walkway has varied in form and nature as a variety of 
proposals for the commercial/residential development and the marina 
were examined. 

Finally, on July 11, 1977, the Development Permit Board approved a 
design for the residential/commercial development at Caesar's Bridge, 
subject to certain conditions, one of which was that an agreement 
must be made satisfactory to the Director of Planning, Director of 
Finance and the City Engineer regarding construction, maintenance and 
public liability of the waterfront walkway. It should be noted that 
the public waterfront walkway, as proposed, is entirely within the 
water lot leased by the City from the Province and sub-leased to the 
GVFH Co-operative. 


Also in July, 1977, the Development Permit Board approved an applica- 
tion by the GVFH Co-operative to amend the layout of its proposed 
marina to include 40 liveaboard and 60 recreational berths from an 
original 88 liveaboard berth marina. 

Current Position 

The GVFH Co-operative now has 40 liveaboard members and a high per- 
centage of recreational boat members, all of whom have paid the 
appropriate deposits. The City has signed a lease for the water lot 

t" the Province and has in turn sub-leased the water lot to the 
i^.Ffi Co-operative in accordance with the terms approved by City Coun- 
cil on October 19, 1976 and August 23, 1977. 

The GVFH Co-operative has signed construction contracts for its 
marina, piles have been driven on site, floats have been manufactured 


and delivered to site and full occupancy of the marina is expected on 
March 31, 1978. 
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CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, November 24, 1970, in the Council Chamber, 
at approximately 9:30 A.M. 

PRESENT ; His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 
Hardwick, Linnell, Phillips, 
Rankin, Sweeney and Wilson 

CLERK TO THE COUNCIL ; D.lKLittlo 

PRAYER The proceedings in the Council Chamber were opened 
with prayer. 


ACKNOWLEDGMENT His Worship the Mayor acknowledged the presence 

in the Council Chamber of students from the 
Vancouver Vocational Institute under the 
direction of Mrs. Coates and students from 
Gladstone School under the direction of 
Miss Kinney. 


' IN CAMERA ' MEETING 

The Council agreed to an 'In Camera' meeting later this 

day . 

ADOPTION OF MINUTES 

MOVED by Aid. Wilson, 
SECONDED by Aid. Broome, 

THAT the Minutes of the Regular Council meeting (including 
'In Camera'), dated November 17, 1970, be adopted after a change 
on page 8 re item "J" - Commission of Inquiry into the Non-Medical 
Use of Drugs: Public Hearing, by substituting the name of 
Alderman Broome for Alderman Rankin as the mover of the motion 
on this subject. 

- CARRIED 

MOVED by Aid. Wilson, 
SECONDED by Aid. Bird, 

THAT the Minutes of the Special Council meeting (In Camera) 
dated November 19, 1970, be adopted. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Linnell, 
SECONDED by Aid. Adams, 

THAT this Council resolve itself into Committee of the Whole, 
His Worship the Mayor in the Chair. 

- CARRIED 

REPORT REFERENCE AND UNFINISHED BUSINESS 
1 , Fairview Slopes Rezonlng 

The Council considered the Board of Administration report 
dated November 2, 1970, regarding rezoning of the Fairview Slopes 
(generally north of the lane south of Broadway to 6th Avenue 
between Granville and Cambie Streets) . The recommendations of the 
Technical Planning Board are set out in the Board report. 


cont 'd , , . 
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In late Fall, 1977 it became clear that the on-shore commercial/ 
residential development would not be constructed in time for the 
opening of the marina. Since access to the marina was proposed 
by an easement through the commercial/residential development and 
because it is imperative, due to the design of the marina and the 
walkway, that the walkway be constructed at the same time as the 
marina, alternative solutions had to be found. 

Consequently, a number of meetings and negotiations have occurred 
betv/een the False Creek Development Group, Director of Finance, 
City Engineer and Greater Vancouver Floating Home Co-operative 
with a resulting formula that will allow the public waterfront walk- 
way to be constructed to give access also to the marina prior to 
its occupancy by March 31, 1978. 

The principal points agreed to are: 

1. That the City of Vancouver will appoint Jim White Partnership 
(a Consultant retained by the GVFH Co-operative) for the pur- 
pose of designing the Boardwalk for a fee of $3,350. and that 
the capital cost of the Boardwalk to the City of Vancouver will 
not exceed $67,000.00 (excluding fees) . The Architect will de- 
sign the Boardwalk so that it will be 8*0" minimum in width and 
that it will accommodate wheelchairs, particularly with respect 

to safety and viewing for handicapped people which may be achieved 
by plastic or glass or nothing between rails. However, it is 
agreed that the most important design consideration is to build 
the Boardwalk so that maintenance costs will be nominal and 
that it will have a projected 50 year life span. 

2. That the Co-operative will construct the Boardwalk to the design 
prepared by the Jim White Partnership and approved by the False 
Creek Development Group with advice from the City Engineer. 
Upon substantial completion of the Boardwalk, the City shall 
pay to the Co-operative the cost of the Boardwalk up to a 
maximum of $67,000.00 as the City's single and final contribution. 

3. That the Co-operative agrees to maintain the Boardwalk in good 
repair for the unexpired portion of its water lot lease and will 
allow free and unlimited access to the general public to the 
Boardwalk, and will not construct or place any barrier or struc- 
ture on the Boardwalk without permission of the City of Vancouver. 
Further, by amending the sub-lease to include the Boardwalk, all 
of the clauses which protect the City including insurance, indem- 
nification, repairs and maintenance will apply to the Boardwalk. 

4. That the Co-operative has applied for the necessary amendment to 
its Development Permit to build additional floats, an increase of 
some 10% in total available moorage, it being acknowledged that 
all the relevant City Departments have reviewed and approved in 
principle these additional floats, and that the Planning Depart- 
ment is now in the process of reviewing these plans to formalize 
the approval. Further that the False Creek Development Group 
will actively endorse and assist the Co-operative in obtaining 
this necessary amendment to the Development Permit. 

5. That in consideration of Items 3 and 4 of this agreement, the 
Co-operative ';\^ill agree to revise the sub-lease and will pay 
annually to the City of Vancouver^ being the amount to be paid to 
the Province^ 83^ of the gross revenue generated by the additional 
floats, in accordance with terms set out in the sub-lease for the 
remainder of the sub-lease. The City of Vancouver will forego the 
2% of the gross revenue generated by the additional floats (it 
being noted that this amounts to approximately $365 per annum) . 
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The Director of Planning, with advice from the City Engineer, 
Director of Social Planning and Director of Finance, has approved 
the amendment to the Development Permit subject to certain condi- 
tions, the principal condition being that satisfactory evidence 
is provided that the City be indemnified against liability and 
maintenance costs of the public walkway. 

Recommendations 

It is recommended that: 

1. The public waterfront walkway be constructed by the Co-operative 
for a maximum capital cost to the City of $67,000.00 (excluding 
fees) , the source of funds has already been provided for in 

the False Creek Capital Budget-Engineering/Open Space account. 

2. The Director of Legal Services be requested to amend the sub- 
lease between the City and the Greater Vancouver Floating Home 
Co-operative, taking into account Items 2 to 5 in this report. 


The City Manager RECOJIMENDS approval of the recommendations 
of the False Creek Development Consultant. 


FOR CGUHGl ACTiOM SHE PAGE(S) !S, 
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LAW DEPARTMENT 

January 6, 1978. 

To: Vancouver City Council 

SUBJECT: Assessment: Business Tax Appeals in 
Relation to NHB Piers. 

CLASSIFICATION: Recommendation. 


The Director of Legal Services submits the following report: 


For some years, the City has been involved in litigation 
with respect to the assessability for business and real 
property taxes of the operators of several NHB piers being 
described over the years as Ballantyne Centennial LaPoint 
and Vanterm. Decisions to date have held that the operators 
are not assessable as occupiers in that the occupation is 
not exclusive. The decision with respect to business tax is 
being appealed and it is recommended that the decisions with 
respect to the real property assessments contained in the 
decision of the Assessment Appeal Board dated December 
1977, be appealed. 

It is further recommended that in the event the Assessor 
determines that the occupiers should be shown on the roll as 
exempt in 19 78, City appeal the decisions of the Assessor. " 


FOR COyHCil ACT'OH SEr ?AGE(S) i3„ 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


DECEMBER 15, 1977 


A meeting of the Standing Coiranittee of Council on Planning 
and Development was held in the No. 1 Committee Room, Third Floor, 
City Hall, on Thursday, December 15, 1977 at approximately 1:30 p.m 


PRESENT : Alderman Harcourt, Chairman 

Alderman Brown 
Alderman Gibson 
Alderman Kennedy 
Alderman Puil 

ALSO 

PRESENT : Alderman Marzari (Items 1, 2 and 3) 


CLERK TO THE 

COMMITTEE : M.L. Cross 


RECOMMENDATION 


1 . Status of Major Development Permit Applications 

Mr. A. Floyd, Development Permit Group, reported verbally on 
the following major development permit applications: 

(a) DPA #79258 - False Creek Area 10 A - erect office 
building with restaurant - two levels of parking - 
two levels of commercial; 

(b) DPA #79387 - 1934 Barclay Street - erect 4 storey 
(approx. 44 ' ) 12 dwelling unit townhouse complex - 
12 underground off-street parking spaces; 

(c) DPA #79463 - 1080 Pacific Street - erect 3 storey 

56 dwelling unit apartment building - 28 one bedroom, 
22 two bedroom, 6 three bedroom - 6 6 underground 
parking spaces. 

RECOMMENDED 

THAT the verbal status report on major development permit 
applications be received. 


2 . Status of Rezoning Applications 

The Committee considered the monthly status of rezoning appli- 
cations for the month of November, 1977 (on file in the City Clerk's 
office) . 

RECOMMENDED 

THAT the monthly status report of rezoning applications for 
the month of November, 1977 be received. 


cont'd 
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Report to Council 

Standing Committee of Council 

on Planning and Development 

December 15, 1977 (1-2) 


3 . Rezoning Application - 14th Avenue and Nootka Street 

The Committee considered a report of the City Manager dated 
December 7, 1977, forwarding a report of the Director of Planning 
dated December 6, 1977 (copy circulated) . 

A report of the Director of Planning advises that the Greater 
Vancouver Housing Corporation (GVHC) submitted an application to 
rezone the site at 14th Avenue and Nootka Street to CD-I for the 
purpose of constructing a 4 8 unit 3 storey residential development 
for handicapped individuals and their families. The report provides: 

- Background on the site which was originally proposed in 
1972 for family housing. 

- A site analysis of the surrounding area. 

- Calculations of the proposed development. 

- Comments of the City Engineer, Fire Chief, in-house Urban 
Design Group and the Urban Design Panel. 

In order to define concerns to Council and the GVHC the Plan- 
ning Department undertook a three-part analysis: 

(i) Analysis of the proposed form of development. 

(ii) Cost benefit analysis to determine the effect of 

redesigning the density of the proposed development. 

(iii) Development of parameters for a revision of the proposal. 

The Planning Department had discussed with the GVHC a niomber 
of alternative development proposals which would make provision for 
handicapped individuals. These concepts were rejected because of 
financing and physical needs of the handicapped. 

The Director of Planning has prepared a set of guidelines and 
regulations as parameters for consideration of a revised scheme 
under the same rezoning application. The parameters are based on 
the following requirements : 

a) A maximum floor space ratio of 0.75. 

b) A maximum of 40 dwelling units. 

c) A maximum of three storeys and 3 feet in height, measured 
from laneway. 

d) Minimum parking requirement one space for every two 
dwelling units (based on provisions for low income 
housing) and an appropriate loading zone for Easter Seal 
Bus . 

e) A 16 foot wide fire truck access to be provided along 
the southern portion of the site. 

Through the guidelines and regulations the Planning Department 
believes the livability of the development can be improved and the 
reduction in density would better integrate the development into 
the existing community. The Director of Planning recommended: 

(i) That this rezoning application be not approved. 

(ii) That a revised scheme of development could be considered 

under the same application in accordance with a rezoning tc 
CD-I and the parameters set out in this report. 

The City Manager endorsed the recommendations of the 
Director of Planning. 


cont 'd 
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Report to Council 

Standing Committee of Council 

on Planning and Development 

December 15, 1977 (1-3) 

Clause No. 3 continued ; 

Mr. W. Casson, Director of Housing, GVHC, expressed concern 
at the design comments on the proposed form of development i.e., 
the statement, "The overall design of the proposal creates a 
residential environment which is institutional in nature providing 
long corridors from which feed a series of doors to the individual 
units." Mr. Casson advised that the long, narrow site, 428 ft. x 
121 ft. would presuppose a long, narrow building. The corridors 
are 6 ft. wide added to which each unit entrance is recessed to 
break up the corridor length and provide individuality to each 
unit. With respect to the Planning Department's suggestion of a 
0.75 FSR Mr. Casson indicated that without the extra square footage 
of ramps, wider corridors and recessed entrance to each unit the 
proposed FSR of 0.874 would be reduced close to 0.75. 

In answer to a question as to why the density is not reduced 
and a higher subsidy applied for, Mr. Casson advised that if the 
senior governments see too great a subsidy they might not proceed 
with funding the project. 

It was suggested that the rezoning application be allowed to 
proceed to Public Hearing and in the interim Mr. Casson could in- 
vestigate a change in density and further subsidies. If the main 
concern at Public Hearing is density Council can decrease the FSR 
by 10 per cent. 

After a lengthy discussion, the Committee 
RECOMMENDED 

THAT the application to rezone the site at 14th Avenue and 
Nootka Street proceed to Public Hearing. 


(Aldermen Brown and Puil wished to be recorded as opposed.) 


4 . A Study to Determine Development Policies for Kingsway 

The Committee considered a report of the City Manager dated 
December 7, 1977 (copy circulated) . 

At the Committee meeting on October 20, 1977 when the Director 
of Planning presented his status report on rezoning applications, 
concern was expressed with respect to the numbers of rezoning appli- 
cations and zoning inquiries for lands along the eastern portion of 
Kingsway (Vancouver) . 

The Committee recommended: 

'THAT the Director of Planning in co-operation with the City 
Engineer prepare a report on various options for a study with 
respect to the effects of changes in land use, traffic, transit, 
etc. on the area along Kingsway from Boundary Road to Rupert 
Street . 

'THAT the Director of Planning place a hold on the processing 
of the rezoning applications indicated on the map submitted, 
until such time as the report from the Director of Planning and 
City Engineer is received. ' 

This recommendation was approved by City Council on November 8th 
after hearing a delegation from Mr. M. Katz, Architect. 


cont'd 
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Report to Council 

Standing Committee of Council 

on Planning and Development 

December 15, 1977 (1-4) 
Clause No. 4 continued : 

The study would have to analyze: 

Existing Land Use and Traffic Factors 

(a) Land Use inventory. 

(b) Traffic volume and capacity. 

Existing Issues 

(a) Development potential in terms of land use/density and 
traffic generation. 

(b) Impact of B. C. Tel development. 

(c) Impact of numerous zoning inquiries. 

(d) Compatibility and problem of interface between commercial 
and residential. 

(e) Noise and other environmental factors. 

(f) Conflict between through and local traffic. 

(g) Conflict between Pedestrian and Automobiles. 

(h) Street and Intersection Designs. 

Possible Future Impacts 

(a) Burnaby Regional Town Centre development. 

(b) Future function of Boundary Road. 

(c) Impact of L.R.T. route and station generation on land use/ 
traffic use buses. 

(d) Proper future role of Kingsway routing i.e, traffic artery 
vs. shopping vs. offices vs. residential. 

Broad future alternatives for considerations 

A number of alternatives will be outlined and will form the basis 
for discussion, evaluation and resolution of policies for 
Kingsway . 

The cost of a consultant to do the study would be $30,000 to 
$40,000. A second alternative would be to assign an inter-depart- 
mental Task Force from the Engineering and Planning Departments 
(and other departments where desirable) in an intense analysis for 
four to six weeks after the basic inventory. Any special experts 
if required could be financed from existing consultative accounts. 
The Director of Planning recommended that the process and timing 
be as follows: 

(i) The month of January would be used to draw up the terms of 

reference and produce the necessary base maps and information 
for the study such as ownership, land use, zoning, traffic 
volumes, etc. 

(ii) From February to mid-March intense activity of the Task Force 
would take place. The Departments would submit a report to 
Committee with their comments and disband the Task Force. 

(iii) The above report would be submitted at the end of March to 

a joint meeting of the Transportation and Planning & Develop- 
ment Committees with a recommendation to hold a public informa- 
tion meeting approximately mid April. 

(iv) Invite the views and briefs from interested groups and 
individuals deemed affected by proposals. 

(v) The City Engineer and Director of Planning would report back 
by the end of May with their recommendations. 


cont 'd 
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Report to Council 

Standing Committee of Council 

on Planning and Development 

December 15, 1977 (1-5) 

Clause No. 4 continued : 

The City Manager endorsed the above Task Force approach and 
programme . 

Mr. M. Katz stated that he had attempted to find suitably 
appraised, serviced land for lower cost housing. Kingsway seemed 
a suitable area where there was an opportunity of using economical 
land to build commercial at street level and affordable housing 
above. Mr. Katz stated he did. not believe it was correct for 
the City to hold up the development of an area while planning 
studies were being done. 

The City Manager circulated a letter dated December 13, 1977 
from Mr. K. Smith, President, Calling Foundation, (copy circulated) 
concerning property at the southwest corner of School and Tyne 
included in the "freeze". The Chairman advised that the property 
was rezoned for senior citizens housing and a personal care home and 
as the present developer wants to develop townhouses and apartments 
there is a change of use and the matter has to go to Public Hearing, 
thus the application is included in those to be held. 

The Committee, 
RECOMMENDED 

A. THAT the Task Force approach and programme outlined in 
the report of the City Manager dated December 7, 1977 
for a study to determine development policies for 
Kingsway, be approved. 

B. THAT the Director of Planning continue to place a hold 
on the processing of the rezoning applications outlined 
to the Committee at its October 2 0th meeting. 


5 . Proposed rezoning at 3090 Kingsway 

The Committee considered a report of the City Manager dated 
December 8, 1977 (copy circulated) . 

On November 8, 1977 when Council considered recommendations 
of the Planning and Development Committee with respect to placing 
a hold on rezoning applications along Kingsway, a question was 
raised regarding the application at 3090 Kingsway. The Director 
of Planning was requested to report on the status of the application. 

The Director of Planning advised that the purpose of rezoning 
the above site from RS-1 and RT-2 to CD-I was to permit a 100 unit 
motel development to include 84 sleeping rooms and 16 dwelling 
units in five separate buildings. The Director of Planning noted 
that the proposal would constitute a major development projecting 
into a residential area, causing additional traffic and having a 
significant effect on the livability of the immediate area. The 
application should not be addressed on an ad-hoc basis. 

The Director of Planning recommended that the rezoning appli- 
cation remain on hold. The City Manager endorsed this recommendation. 

Mr. D. Sair advised that there are very few other areas in the 
City that would lend themselves to motel accommodation. Most of the 
area along Kingsway is commercial. Council should encourage redevelop- 
ment of older developments. Mr. Sair indicated that after the 
Urban Design Panel recommended 'that the rezoning application be 
approved but the design as presented was unacceptable', he went to 
the expense of having revised drawings prepared. The option on the 
property is running out and Mr. Sair indicated it was an injustice 
that he had to wait a third time while a study is under way. 


cont 'd 
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Report to Council 

Standing Committee of Council 

on Planning and Development 

December 15, 1977 (1-6) 
Clause No. 5 continued : 

The Committee, 
RECOMMENDED 

THAT the processing of the rezoning application for 309 
Kingsway continue to be held. 


6 . Office development in C-2 Districts 

The Committee considered a report of the City Manager dated 
December 1, 1977 (copy on file in the City Clerk's office) in which 
the Director of Planning responds to Council resolution of March 8, 
1977 requesting him to withdraw a text amendment application which 
would permit office as an outright use in C-2 districts, and to 
report back in 6 months time on trends in C-2 office developments. 

The Director of Planning indicates there has been an increased 
office development interest for various reasons. It may only be 
momentary and office development permits may return to previous 
levels. It is essential to continue evaluating the C-2 office 
situation to determine how many of the current approved development 
permits actually result in building permits and completed projects. 

The Committee, 

RECOMMENDED 

THAT no action be taken at this time but that the Director of 
Planning be instructed to continue monitoring office develop- 
ment activity in C-2 districts and report again in approximately 
six months . 


7 . Kitsilano Local Area Planning Programme Summary 

The Committee considered a report of the City Manager dated 
December 6, 19 77 (on file in the City Clerk's office) in which 
the Director of Planning advises that in May, 1974, City Council 
initiated a Local Area Planning Program in Kitsilano. Policy Plans 
for each sub-area within Kitsilano were prepared and adopted by 
City Council. 

Finalized, simple to understand copies of the various Plans 
were never made available to those who were largely instrumental 
in their creation, namely the residents of Kitsilano. The Plans 
as adopted by City Council were always in the form of reports too 
large and complicated for public distribution. 

Now that the intensive staff involvement in planning in Kitsi- 
lano has ceased, it is felt to be appropriate to send a sximmary of 
the activities and results of the Planning Program to all residents 
in Kitsilano. A brochure (on file in the City Clerk's office) has 
been prepared to summarize the Plans as adopted by City Council 
in an interesting and easy to understand format. These brochures 
will be sent to all households in Kitsilano and extra copies will 
be available from the Planning Department. 

Mr. D. Rudberg, Assistant City Engineer, Traffic, noted that 
many of the Plan Policies contained in the brochure had only been 
approved by Council in principle. Plan Policy 18 in the Kitsilano 
Point Plan — "Fir Street should be extended north to provide 
a link with the City marina on False Creek and Planetarium complex." 
— is an example of a policy adopted in principle only. The brochure 
contains several more. 


cont'd 


Report to Council 

Standing Committee of Council 

on Planning and Development 

December 15, 1977 (1-7) 
Clause No. 7 continued ; 

The Committee, 
RECOMMENDED 

THAT the report of the City Manager dated December 1, 1977 
be received. 


8 . Kitsilano N.I. P. - Nasaika Housing Co-operative 

At its meeting on December 8, 1977 the Committee deferred con- 
sideration of this matter pending further information on household 
and income mix and financing of the proposal. 

The Committee considered the following: 

a) Extract from the report of the Standing Committee on 
Planning and Development dated December 8, 1977 (copy 
circulated) . 

b) Manager's report dated November 30, 1977 (copy circulated). 

c) Letter dated December 13, 1977 from Mrs. M. Fournier, 
Treasurer, Nasaika Housing Co-operative (copy circulated) . 

In the Manager's report the Director of Planning recommended 
sale of the property to the Nasaika Co-op for a total price of 
$160,000 and the transfer of $100,000 from the proceeds of the 
sale to the Kitsilano Community Centre project. He also recommended 
that a special account be established for the remainder of the 
proceeds of the sale to be used for further recreational, social 
or housing projects in Kitsilano. The tenants in the existing 
houses would be given notice to vacate and the houses would be 
demolished . 

The City Manager noted that the residents nearby this proposed 
development have been notified by mail and will have an opportunity 
to register any concerns they may have via the development permit 
process. The recommendations in the report are subject to approval 
of the development permit application and on this basis the City 
Manager endorsed the recommendations of the Director of Planning. 

The Chairman advised that the Kitsilano Local Area Planning 
Committee at its meeting on December 14, 1977 also endorsed the 
recommendations of the Director of Planning. 

After discussion, the Committee 

RECOMMENDED 

A. THAT the sale of Lots 28 to 31 (inclusive). Block 216, 
District Lot 526 to the Nasaika Co-op for a total price 
of $160,000 under the conditions set out in Section 6 
of the report of the City Manager dated November 30, 
197 7, be approved. 

B. THAT the transfer of $100,000 from the proceeds of this 
sale to the Kitsilano Community Center project (Account 
#809-533) be authorized. 

C. THAT the establishment of a special account into which 
the remainder of the proceeds of this sale will be 
placed be approved, such money pending approval by the 
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Regular Council, November 24, 1970 

REPORT REFERENCE AND UNFINISHED BUSINESS (cont'd) 

The Director of Planning appeared before the Council and 
explained in detail many of the proposals contained in the report 
A communication was noted from the Town Planning Commission under 
date of November 23, 1970, expressing the Commission's views. 

MOVED by Aid. Phillips, 

THAT the recommendations of the Technical Planning Board 
on this matter be approved, as contained in the Board of Adminis- 
tration report of November 2, 1970, and the necessary Public 
Hearing be held in 1971 and as soon as practicable. 


- CARRIED 


MOVED by Aid. Rankin, 

THAT the motion of Alderman Phillips be amended by 
appropriately adding the following: 

'except that in respect of recommended basic floor 
space ratio, the application and by-law for the 
Council 's consideration at the Public Hearing provide 
for increase through bonuses up to an additional 
total of 2 rather than as proposed in the Technical 
Planning Board's report.' 

- LOST 

(The motion of Alderman Phillips was put and carried) , 

MOVED by Aid, Hardwick, 

THAT the Director of Planning be requested to be in a 
position at the Public Hearing when held on this subiect, to 
report on the effect of different floor space ratios on 
densities, both on the flats and slopes areas. 

- CARRIED 


The Council (in Committee of the Whole) recessed at 10:45 a.i 
to reconvene 'In Camera' in the Mayor's Office. At approximately 
11:50 a.m. there was a further recess, to reconvene in open 
session in the Council Chamber at 2:00 p.m. 

The Council (in Committee of the Whole) reconvened in open 
session in the Council Chamber at 2:00 p.m., with the following 
members present: 

PRESENT : His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 
Hardwick, Linnell, Phillips, 
Rankin, Sweeney and Wilson, 


DELEGATIONS AND BOARD OF ADMINISTRATION AND 
OTHER REPORTS 


Finance Matters, November 20, 1970 


Grant Request: Canadian Dolphin and 

Vancouver Amateur Swim Clubs (Clause 2) 


The Board of Administration submitted for consideration, 
a request from the Presidents of the Vancouver Amateur and 
Canadian Dolphin Swim Clubs for a grant in the amount of $2,250 
to provide special reduced rental rates in connection with the 
use of the Percy Norman Memorial Pool and the Crystal Pool; the 
Park Board having approved a similar grant to these clubs subject 
to the Council taking like action. 


cont 'd . 
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Report to Council 

Standing Committee of Council 

on Planning and Development 

December 15, 1977 (1-8) 
Clause No. 8 continued: 


senior governments of the final claims for their cost 
sharing for both the Kitsilano and Cedar Cottage NIP 
programs, to be used for further recreational, social 
or housing projects in Kitsilano as determined by City 
Council on the advice of civic staff and the Kitsilano 
Citizens Planning Committee and/or other representatives 
of the Kitsilano Community. 

D. THAT the tenants in the existing houses be given notice 
to vacate and that the houses be demolished. 


(Alderman Kennedy wished to be recorded as opposed.) 


The meeting adjourned at approximately 4:00 p.m. 


****** 


FOR COUNCIL ACTtOH SEE PAGE(S)..2a.. 
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REPORT TO COUNCIL 

COUt>ICIL COmilTTEE ON TIIL ARTS 
January 4, 197 o 

A moetiny of the Council Committee on the Arts v/as held on 
Vv'ednesday, January 4, 197o, at 9:00 a.m., in the No. 1 Committee 
Room, third floor. City Hall. 

PRESENT : Alderman Brown (Chairman) 
Alderman Ilarzari 


Dr. 

G. 

Andrev/ 

lis. 

N. 

Baird 

Mr . 

B. 

Carey 

Mr. 

J. 

Dayton 

Mr. 

B. 

Freschi 

Mr. 

C. 

Wootten 

Mr. 

N. 

Young 


ABSENT : Alderman Gibson 
Ilr. L. Lauk 
Dr. D. IlcGann 
Mrs. D. Shadbolt 


ALSO 
PRESENT: 


Ilr. F. Bowers, City Ilanager 

Mr. E. Fladell, Social Planning Department 
Ms. F. Fitzgibbons, Social Planning Department 


CLERK: 


Barden 


RLCOMIIEIJDATION 

1 . Carnegie Library Mural on Hoarding 

The Committee considered the attached Manager's report 
dated December 30, 1977, wherein the Director of Social Planning 
reported on a proposed mural to be painted on the hoarding 
surrounding the Carnegie Library development. It is planned to 
involve local area residents and school children in determining 
the subject matter of the mural and painting of individual panels 
under the supervision of professional muralist Frank Lewis. Mr. 
Lewis supervised the Daon mural at Burrard and Pacific Streets 
and also happens to live within a few blocks of the Carnegie 
building. 

The Committee was enthusiastic about the proposed mural 
and the plan to involve local area residents, and further 
expressed its appreciation of the fact that the mural would be 
co-ordinated by a professional so that a high standard mural 
would result. 

It was suggested that graphics be made of the panels for 
distribution to schools and to x^ublicize the Carnegie Library, 
and the local newspapers be encouraged to photograph the 
murals . 

Following further discussion, it was 
RECOMMENDED 

THAT the City Council approve $5,500 in the Director of 
Social Planning 's budget in advance of the 1978 budget 
for a mural to be painted on the hoarding surrounding 
the Carnegie Library development. 


FOR COUNCIL ACliOM SEE PAGERS) 


CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 


A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, January 17, 1978, in the Council Chamber, 
commencing at 2:00 p.m. 

PRESENT ; Mayor Volrich 

Aldermen Bellamy, Brovm, Ford, 

Gerard, Gibson, Harcourt, 
Kennedy, Marzari and Puil. 

ABSENT ; Alderman Rankin (Leave of Absence) 

CLERK TO THE COUNCIL: D.H. Little 


PRAYER 

The proceedings in the Council Chamber were opened with prayer. 


'IN CAMERA' MEETING 

The Council was advised there were matters to be considered 
'In Camera' later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Ford 
SECONDED by Aid. Bellamy 

THAT the minutes of the Regular Council Meeting of January 
10, 1978, with the exception of the 'In Camera* portion, be adopted 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Gerard 
SECONDED by Aid. Ford 

THAT this Council resolve itself into Committee of the 
Whole, Mayor Volrich in the Chair. 

- CARRIED UNWflMOUSLY 


DELEGATIONS ! V 

1. License: Smilin' Buddha Cabaret 
109 East Hastings Street. 

Council, on November 9, 1977, approved a recommendation in 
the Community Services Committee's report of October 27, 1977, 
that the owner/operator of the Smilin' Buddha Cabaret, Mr. 
Lachman Dass Jir, appear before Council to show cause why his 
license should not be revoked. Council, on November 29, 1978, 
after hearing from Mr. Jir's solicitor, deferred the vrtiole 
matter to this meeting of Council to determine the matter more 
fully. Civic officials were also asked to report to this 
meeting as to whether the cabaret was being operated in an 
acceptable manner, that there were no offences of a serious 
nature included under the Liquor Act, and that sanitis^y and like 
health conditions in the building were satisfactory, to the Medical 
Health Officer. 

Cont'd. . 
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DELEGATIONS (Cont'd) 

License: Smilin' Buddha Cabaret 
109 East Hastings Street (Cont'd ) 

Council noted a Manager's report dated January 9, 1978, in 
which the officials commented on the premises and the Director 
of Permits and Licenses recommended, and the City Manager 
concurred: 'That in view of the generally favourable reports 
as noted above, that the license of Mr. Lachman Dass Jir to 
operate the Smilin' Buddha Cabaret, 109 East Hastings Street, 
be approved and reviewed in six months time, at which time a 
further report be submitted on the degree of compliance.' 

The Owner, and his solicitor, Mr. Macey, were present and 
advised that the recommendations in the Manager's report were 
acceptable. 

MOVED by Aid. Bellamy 

THAT the recommendation of the City Manager, as contained in 
his report of January 9, 1978, concerning the Smilin' Buddha 
Cabaret, be approved. 

- CARRIED 

(Aid. Puil opposed) 


COMMUNICATIONS OR PETITIONS 

Granville Island Re-Development 

The Council considered a letter dated January 16, 1978, 
from the Regional Director of Central Mortgage and Housing 
Corporation concerning the Granville Island Redevelopment. 
The Director stated in the letter that the Corporation is becoming 
concerned over the time that is being taken with a series of 
meetings, and requested that Council set a date for the official 
Public Hearing, as soon as possible, preferably during the 
month of February. Council heard from Mr. Jonathan Baker, 
representing the Granville Island Trustees, who expressed the 
hope that Council would make a decision to refer the matter to 
a Public Hearing within thirty days. 

MOVED by Aid. Harcourt 

THAT the Director of Planning be instructed to prepare the 
necessary report for Council with respect to the Granville Island 
Redevelopment, in preparation for a Public Hearing. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt 

THAT the proposed redevelopment of Granville Island be 
referred to a Public Hearing within the next eight weeks if 
possible. 

- CARRIED 
(Aid. Brown, Marzari & Puil opposed) 


The Mayor acknowledged the presence in the 
Council Chamber of the Honourable Ron 
Basford, Minister of Justice, during discussion 
of the foregoing. 
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COMMUNICATIONS OR PETITIONS (Cont'd) 


Reconunendations on the 
Matter of Rapid Transit 

At the last meeting of Council, the Mayor, in his mid-term 
report, set out a number of recommendations with respect to 
Rapid Transit. Pursuant thereto, the Mayor submitted a letter 
dated January 12, 1978, reiterating his recommendations, 
requesting Council approval, and the steps necessary to initiate 
them. 

In considering this subject. Council also noted a report, 
dated January 13, 197 8, from the Manager with his recommendations, 
and a more comprehensive report from the Director of Finance 
and the City Engineer, dated January 11, 197 8, entitled "Inner 
Area Light Rapid Transit - Preliminary System, Proposal and Costs" 

Speaking to his letter, the Mayor clarified his first 
recommendation concerning approval of the course of action 
outlined, by explaining that it covered the continuance of 
discussions and initiating a Management Team. 

Following a brief explanation from the City Engineer on 
certain points raised, it was 

MOVED by Aid. Kennedy 
THAT 

1. As a first step in a Regional Transportation System, Council 
approve the City's participation in an engineering design 
and economic analysis for the proposed Vancouver/New 
Westminster L.R.T. line and possible bus route link to 
Richmond, and that further discussions be carried out 

by the Mayor to achieve the political understandings and 
support that are necessary: 

2. An amount of $200,000 for transportation costs be approved 
in the 1978 Supplementary Capital Budget: 

3 . The City Manager be asked to organize the appropriate 
Management Team as outlined in No . 5 below, to prepare 
Terms of Reference and initiate the selection of outside 
engineering consul taints , in ^Oj-operation with th,e o ther munici- 

palities, the Provincial Government, the G.V.R.D.and i.C.Hydro: 

4. Participating municipalities be asked to share in the costs 
of the design and analysis, in proportion to their population 
and requests for contributions be made to the ProvinciaLu:! 
Government and B.C. Hydro: 

5. A management team be set up to control the analysis, with 
the following invited membership: 

From the City of Vancouver: 

City Manager (Chairman) 
Director of Planning 
City Engineer 

Director of Finance 4 

From other municipalities" 

1-3 representatives from each of: 
Burnaby 

New Westminster 

Richmond (if they participate) 2-6 

From B.C. Hydro 

From Province of B.C. 

From G.V.R.D. 3 


9-13 

plus the Consultants. 


Cont'd 
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COMMUNICATIONS OR PETITIONS (Cont'd) 
Recommendations on the 

Matter of Light Rapid Transit (Cont'd ) 

5 (cont) This management team would report regularly to the 
political bodies or through appropriate committees. 

6. City Staff be authorized to investigate immediately the 

practicality of acquiring and converting LRT cars available 
from the City of Montreal. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Har court (in amendment) 

THAT the municipalities of Coquitlam and Surrey be also 
invited to be members of the management team. 

- LOST 

(Aid. Bellamy, Ford, Gerard, Gibson. 

Kennedy, Puil and the Mayor opposed) 


The Council recessed at 3.50 p.m., and, following 
an 'In Camera' meeting in the Mayor's iaffice, 
reconvened in the Council Chamber at 5.25 p.m. 
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COMMUNICATIONS OR PETITIONS (cont'd) 

Proposed Expansion of the 
Pacific National Exhibition 

In a letter dated January 13, 1978, the Hastings Sunrise 
Action Council requested to appear before Council as a 
delegation to present a brief on the matter of the proposed 
P.N.E. expansion. 

MOVED by Aid. Harcourt, 

THAT the delegation request be granted and Council hear 
the Hastings Sunrise Action Council on January 24, 1978, when 
the report of the Standing Conunittee on Planning and Development 
dated January 12, 1978, on the matter is before Council for 
consideration . 

- CARRIED UNANIMOUSLY 


At this point, the Council agreed to vary the agenda to 
consider a report of the Standing Committee on Finance and 
Administration dated January 5, 1978, regarding the Contract 
Renewal of the Vancouver Museiims & Planetarium Association. 

I. Report of Standing Committee 
on Finance & Administration, 
January 5, 1978 

Vancouver Museums & Planetarium 
Association - Contract Renewal 
(Clause 1) 


During consideration of this Clause, a representative of 
the Muse\ams Association answered questions from members of 
Council. 

MOVED by Aid. Gibson, 

THAT the recommendations of the Committee contained in this 
Clause be approved. 

- CARRIED BY THE 
REQUIRED MAJORITY 

(Alderman Puil opposed) 


CITY MANAGER'S REPORTS 

A. MAl^AGER'S GENERAL REPORT 
JANUARY 13, 1978 

Works & Utility Matters 
(January 13, 1978) 

The Council considered this report, which contains six 
clauses, identified as follows: 

Cl. 1. Watermain Installations - 1977 Capital Budget. 

Cl. 2. False creek Area lOB - Sewer Construction. 

Cl. 3. Local Improvements on the "Initiative Principle". 

Cl. 4. Tender No. 30-77-14 - Fire Dispatching System. 

Cl. 5. Tender No. 53-77-2 - Supply and Delivery of Sheet 
Steel Piles for Hastings Street Viaduct Replacement. 

Cl. 6. Tender 41-77-6 Rear Loader Packer Bodies 

Clauses 1, 2, 3, 4, 5 and 6 

MOVED by Aid. Harcourt, 

THAT the recommendations of the City Manager contained in 
Clauses 1, 2, 3, 4, 5 and 6 be approved. 

- CARRIED UNANIMOUSLY 


(Clause 3 was Carried Unanimously and by the 
Required Majority) . 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Building & Planning Matters 
(January 13, 197 8) 

Cedar Cottage N.I. P. Appropriations 
(Clause 1) 


MOVED by Aid. Marzari, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 


Fire & Traffic Matters 
(January 13, 1978) 

Champlain Heights - Closure of 
Tyne-Rumble Connector (Clause 1) 

MOVED by Aid. Puil, 

THAT this Clause be received for information. 

- CARRIED UNANIMOUSLY 


Finance Matters 
(January 13, 1978) 

The Council considered this report, which contains six 
clauses, identified as follows: 

Cl. 1. Word Processing Equipment. 
Cl. 2. Appointment of External Auditors, 1978. 
Cl. 3. Tender - Uniforms and Raincoats, Policemen and 
Firemen . 

Cl. 4. False Creek, Area 6, Phase 1, Parks Budget. 
Cl. 5. Assessment Appeal - Pacific Centre Ltd. 
Cl. 6. Overall Civic Festivals and Provincial Bi-Centennial 
Program. 


Word Processing Equipment 
(Clause 1) 


MOVED by Aid. Gerard, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 

Appointment of External 
Auditors, 1978 (Clause 2) 

MOVED by Aid. Puil, 

THAT the firm of Thome Riddell & Co., be appointed auditors 
for the City of Vancouver for the year 1978 at a fee of $64,000 
in accordance with the terms as to scope and responsibility as 
set out in parts 1 to 4 inclusive of the report re Audit of City 
Records, dated January 22, 1962, submitted by the Board of 
Administration and adopted by Council on January 23, 1962. 

- CARRIED UNANIMOUSLY 

Tender - Uniforms and Raincoats 
Policemen & Firemen (Clause 3) 

MOVED by Aid. Bellamy, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 


cont ' d . 
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Finance Matters 
(January 13, 1978) (cont'd) 

False Creek, Area 6, Phase 1 
Parks Budget (Clause 4) 

MOVED by Aid. Har court, 

THAT the recommendation of the City Manager contained in 
this Clause be approved; 

FURTHER TimT the Planning and Development Committee review 
this report with the False Creek Development Consultant and 
representatives of the Park Board. 

- CARRIED UNAI^IMOUSLY 

During discussion of the above matter, the City Manager 
was requested to ensure that any changes in the function or 
basic design with respect to False Creek, be reported to the 
Planning and Development Committee. 

Assessment Appeal - Pacific 
Centre Ltd. (Clause 5) 


MOVED by Aid. Puil, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 

During discussion of this matter Alderman Ford requested 
the City Manager to check on the assessed value of Block 80, 
and the Mayor so directed. 

Overall Civic Festivals and Provincial 
Bi-Centennial Program (Clause 6) 

MOVED by Aid. Marzari, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 


Property Matters 
(January 13, 1978 ) 

The Council considered this report, which contains two 
clauses, identified as follows: 

CI. 1. Sale of former Dog Pound Site N/S 200 Block East 
2nd Avenue, between Scotia and Prince Edward. 

CI. 2. Request to Purchase City-owned Lot C, Block 122, 
D.L. 196. 

V 

i 

Clause 1 

MOVED by Aid. Gibson, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 

Clause 2 

MOVED by Aid. Gerard, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 
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B. Assessment - Business Tax Appeals in 
Relation to N.H.B. Piers 


Council on January 10, 1978, approved the recoinitiendation of 
the Director of Legal Services contained in his report dated 
January 6, 1978, on business tax appeals in relation to N.H.B. 
piers. Before Council this day was a further report on this 
matter from the Director of Legal Services dated January 17, 1978, 
putting forward an alternative recommendation to that approved by 
Council on January 10th. 

MOVED by Aid. Gibson, 

THAT the motion of Council of January 10, 1978, approving 
the recommendation of the Director of Legal Services contained 
in his report dated January 6, 1978, be rescinded; 

FURTHER THAT the recommendation of the Director of Legal 
Services contained in his report dated January 17, 1978, on 
assessment - business tax appeals in relation to N.H.B. piers, 
be approved in lieu thereof. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Marzari, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Marzari, 
SECONDED by Aid. Bellamy, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


BY-LAWS 

1. BY-LAW TO AMEND BY-LAW NO. 3575, 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW (N/W Corner of Dumfries and 
Kingsway) 

MOVED by Aid. Gibson, 
SECONDED by Aid. Harcourt, 

THAT the By-law be introduced and read a first time. 

- CARRIED 

(Alderman Puil opposed) 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Gibson, 
SECONDED by Aid. Harcourt, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED 

(Alderman Puil opposed) 
(Alderman Marzari was excused from voting on this By-law) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Grant Request: Canadian Dolphin 

and Vancouver Amateur Swim Clubs (cont 'd ) 

When considered by the Council previously it was instructed 
that the two swim clubs be requested to 'consult with the Killarney 
Swim Club with a view to bringing in a joint grant application'. 

The Canadian Dolphin and Vancouver Amateur Swim Clubs advise 
they cannot comply with this request as they are treated differently 
by the Park Board to other swim clubs in the City. 

A representative of the Canadian Dolphin and the Vancouver 
Amateur Swim Clubs appeared in support of a brief filed with the 
Council under date of November 24, 1970. 

MOVED by Aid. Phillips, 

THAT a grant of $2,250 be approved to provide for the Canadian 
Dolphin and Vancouver Amateur Swim Clubs a special, reduced pool 
rental rate for the year i9/U, subject to the Park Board taking 
similar action. 

- CARRIED BY THE 
REQUIRED MAJORITY 

DELEGATIONS AND UNFINISHED BUSINESS 


Indigent Burials 

Mr. W.S. Owen, Barrister, appeared before the Council on 
behalf of eight funeral companies in Vancouver, requesting the 
Council reconsider action taken in respect of granting a contract 
for indigent burials to First Memorial Services Limited. In a 
brief filed, dated November 24, 1970, it is suggested the existing 
contract dated January 1, 1970 with certain companies, be continued 
in all its provisions at least until April, 1972. 

The Council record was reviewed in which it was noted the 
Acting Social Service Administrator, at the Council meeting of 
June 9, 1970, reported through the Board of Administration that 
correspondence was received from members of the B.C. Funeral 
Services Association requesting a revision in the amount paid for 
an indigent burial. It was then advised the Provincial Department 
of Rehabilitation and Social Improvement had authorized, effective 
April 1, 1970, a revision of funeral rates from a maximum ot..$150.00 
to a maximum of $200.00. At this time the matter was referred to 
the Board of Administration to consider alternatives enquiring 
into the services of the Memorial Society of B.C. and Glenhaven 
Memorial Chapel Ltd. The Board of Administration subsequently 
reported to Council on August 4th, as instructed, advising First 
Memorial Services Limited is prepared to arrange for funeral or 
memorial services in any church in Vancouver or use its own 
Chapel in North Vancouver on a contract basis of $185.00, 
including ministerial fee. (The company subsequently has agreed 
also to provide the necessary newspaper insertions) . 

The Council at that time authorized a contract be entered 
into with this company on the basis of its offer, for a period 
of one year. 

Authority was subsequently given to give notice to the 
companies who are party to the existing contract and on November 
3, 1970, the Council re-affirmed its position including recommend- 
ation to the 1971 Council that arrangements be made in advance 
of expiry of the new contract, for the calling of bids from the 
various funeral undertakers. 


cont 'd . . . . 
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2. BY-LAW RESPECTING THE QUALIFICATIONS 

FOR APPOINTMENT TO VARIOUS CIVIC BOARDS 
COMMISSIONS AND COMMITTEES 


MOVED by Aid. Puil 
SECONDED by Aid. Bellamy 

THAT the by-law be introduced and read a first time 

- CARRIED UNANIMOUSLY 

The by-law was read a first time and the Presiding Officer 
declared the by-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Puil 
SECONDED by Aid. Bellamy 

THAT the by-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the by-law. 

- CARRIED UNANIMOUSLY 


3. BY-LAW TO AUTHORIZE THE BORROWING OF CERTAIN 
SUMS OF MONEY FROM JANUARY 17, 1978, TO 
JANUARY 16, 1979, PENDING THE COLLECTION OF 
REAL PROPERTY TAXES 


MOVED by Aid. Brown, 
SECONDED by Aid. Puil, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Brown, 
SECONDED by Aid. Puil, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


NOTICE OF MOTION 

Alderman Kennedy submitted the following Notice of Motion 
which was recognized by the Chair: 

Plebiscite on Commercial 
Pornography 

MOVED by Aid. Kennedy, 

THAT WHEREAS public opinion is split on the propriety of 
Council's interventions in the field of commercial pornography; 

AND WHEREAS such interventions are being interpreted as 
interference in the area of human rights; 

AND WHEREAS regulatory measures are often deemed to be 
the imposition of the moral standards of members of Council; 

THEREFORE BE IT RESOLVED THAT public opinion and direction 
be sought by the holding of a plebiscite at the time of the 
1978 Civic Elections. 

(Notice) 


The Council recessed at approximately 6:00 p.m. to reconvene 
at 7:30 p.m. 
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The Council reconvened at 7:30 p.m., in the Council Chamber 
with Deputy Mayor Harcourt in the Chair and the following 
members present: 

PRESENT : Deputy Mayor Harcourt 

Aldermen Bellamy, Brown, Ford, Gerard, 
Gibson, Kennedy, Marzari and 
Puil 

ABSENT : Mayor Volrich 

Alderman Rankin (Leave of Absence) 


DELEGATIONS (cont'd) 

Pedestrian Actuated Signal 
4th Avenue & Blenheim Street 

Council on November 29, 1977, deferred consideration of the 
report of the Standing Committee on Transportation dated 
November 24, 1977, on the need for a pedestrian actuated signal 
on 4th Avenue between MacDonald and Alma Streets, to permit 
delegations from interested parties. In its report, the Committee 
recommended approval of the City Engineer's recommendation that a 
pedestrian signal be proposed in this year's Annual Traffic 
Signal Program for the intersection of 4th Avenue and Blenheim 
Street, together with a suitable method of funding. 

Mr. D. Rudberg, Assistant City Engineer - Traffic Division, 
by means of a map, reviewed this matter and gave the rationale 
behind the Engineering Department's recommendation that a 
pedestrian actuated signal be installed at 4th Avenue and Blenheim. 

Council then heard representations from the following: 

Dr. M.R. Bailey, Principal of Bayview Community School, 
requested that the proposed pedestrian signal be located 
at 4th Avenue and Collingwood as this is the intersection 
most heavily used by students and other members of the 
community who use the facilities at Bayview Community 
School. 

- Ms. Renee Rodin, representative of the Parents' Home and 

School Consultative Committee of Bayview Community School, 
read a brief on behalf of the Committee, also requesting 
that the proposed signal be installed at the Collingwood 
intersection rather than at the 4th Avenue and Blenheim 
crossing. The brief gave the following reasons for this 
choice: 

(1) The children and other members of the community who 
use the facilities at Bayview Community School are 
still forced to cross a highly dangerous intersection 
essentially unaided. 

(2) McBride Park is located on 4th Avenue. The tennis 
courts are the most used section of this park, and 
they are located at 4th Avenue and Collingwood Street. 

(3) Due to the commercial strip between Alma Street and 
Collingwood Street, the parking on 4th Avenue is heavy 
and as such the visibility is very poor. This 
increases the risk factor for both pedestrians and 
motorists . 

(4) The intersection at 4th Avenue and Collingwood Street 
is also the location of special housing for the handi- 
capped. Obviously the existing traffic situation is 
even more dangerous for them. 


cont ' d . . . . 
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DELEGATIONS (cont'd) 

Pedestrian Actuated Signal 
4th Avenue & Blenheim Street 
(cont'd) 


Constable Ellis of the Police School Safety Patrol Division 
advised that in the Safety Patrol's estimation a pedestrian 
actuated signal is not warranted at the intersection of 4th 
Avenue and Collingwood. He advised that he had surveyed the 
intersection this morning and in his opinion the children 
crossing at the intersection did not encounter any problems. 
He did however state there is a visibility problem for the 
school safety patrol on the east side of the intersection which 
would be alleviated by the installation of a 'No Stopping Sign' 
on 4th Avenue adjacent to the intersection. 

Council heard from two citizens living in the area who 
favour the installation of a signal at 4th Avenue and Collingwood 
rather than at 4th Avenue and Blenheim. 

In response to questions from Council, a representative of 
the Parents' Home and School Consultative Committee gave Council 
an undertaking that they would ensure that the necessary school 
patrols would be manned at the 4th Avenue and Collingwood inter- 
section. 

MOVED by Aid. Marzari, 

THAT a pedestrian actuated signal be installed at the 
intersection of 4th Avenue and Collingwood Street. This signal 
to be manually actuated by the school safety patrol during 
normal school patrol hours. 

- CARRIED 
(Aldermen Brown and Kennedy opposed) 


Boundary Road from King sway South 

Council on November 1, 1977, deferred consideration of a 
Manager's report dated October 28, 1977, on Boundary Road from 
Kingsway south pending the hearing of delegations. In his 
report the City Manager recommends that the following recommendations 
of the City Engineer be approved: 

"That Council adopt the right-of-way requirements illustrated 
on Figure 1, requiring: 

(a) approximately 6100 square feet of Central Park for the 
immediate intersection improvement needs on Boundary 
Road south cf Kingsway , and 

(b) a 14-foot wide strip of parkland along the remaining 
length of Central Park in order to provide an 80-foot 
allowance for the long term needs, as the basis for a 
joint submission with Burnaby to the Provincial 
Government for the right-of-way requirements, 

and that Council join Burnaby Council in approaching the 
Provincial Government for the immediate right-of-way 
requirement. Part (a)." 

Mr. D. Rudberg, Assistant City Engineer - Traffic Division, 
reviewed the report with the aid of a map. He advised that the 
truck traffic on Boundary Road was not the issue before Council 
this evening and that the redesign of the intersection on the 
south side of Boundary Road and Kingsway is necessary whether or 
not it is intended to use Boundary Road as a truck route. 
Therefore, in the Engineering Department's opinion, the issue 
before Council this evening is separate from the 
use of Boundary Road as a truck route. Mr. Rudberg indicated 
that in the near future a report will be before Council on the 
redesign of the intersection of Boundary Road and Marine Drive, 
at which time Council will be asked to decide if it wishes to 
approve an alteration in the grade at this location to permit 
trucks to use Boundary Road. 

cont'd. . . . 
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DELEGATIONS (cont'd) 

Boundary Road from Kingsway 
South (cont'd) 


Mr. G. Farry, Director of Planning, G.V.R.D., suggested 
to Council that it consider establishing a process which would 
involve citizen groups in any discussions that affect Boundary 
Road. He offered the assistance of his department to develop 
a plan for Boundary Road acceptable to all parties concerned. 

Council then heard representations from the following: 

Mr. Jim Duvall (brief previously circulated to Council) stated 
he was opposed to any proposals with respect to redesign of 
Boundary Road as it will adversely affect the community. 

Mr. Bruce Yorke spoke to his brief in which C.O.P.E. urged 
Council not to approve the recommendations contained in 
the City Manager's report dated October 28, 1977. The 
brief suggested that Council wait until all the facts are 
in; the traffic study is completed; Burnaby Council has 
had a second look at its position in the matter and 
a public meeting on transportation takes place. 

Mr. Ian Waddell referred to his brief which was previously 
circulated to Council, and indicated he supports the views 
of the community groups in the area and urged that Council 
not approve the recommendations before it this evening. 

Mr. Egil Lyngen read a brief previously circulated in 
whicfr the Champlain Heights Planning Advisory Committee 
urged Council not to approve the recommendations before 
it this evening and to press for improvements in transit 
and implementation of rapid transit. 

Mrs. Pat Feldhammer, De Cosmos Village, read a brief opposing 
the City Manager's recommendation to upgrade the Kingsway/ 
Boundary intersection. The brief also s^^ the City's 

proposal re inner area light rapid transit. 

Mr. B.T. Hamilton, Citizens' Coalition on Transportation, 
spoke to his brief, previously circulated/ which also opposed 
the proposal to upgrade the intersection at Boundary Road 
and Kingsway and suggested that a regional study of the 
movement of goods and people be undertaken before any major 
changes are made in this area. 

MOVED by Aid. Kennedy, 

THAT the report of the City Manager on Boundary Road from 
Kingsway south be deferred for consideration at the same time the 
forthcoming report on the intersection of Boundary Road and Marine 
Drive is before Council. 

- CARRIED 

(Alderman Pull opposed) 


Provincial Liquor Regulations - 
Princeton Hotel 


Council on November 8, 1977, deferred consideration of this 
matter until officials from the Liquor Control and Licensing 
Branch of the Provincial Government had appeared before the 
Community Services Committee to discuss various aspects of the 
Liquor Control Act as requesteji. At that time , Council also 
deferred a motion by Alderman Puil on this matter. 


cont ' d . . 
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DELEGATIONS (cont'd) 

Provincial Liquor Regulations - 
Princeton Hotel (cont'd) 


Mr. Louis Valente, President of the B.C. Hotels' Association, 
addressed Council on his brief which had previously been circulated. 
This brief was submitted on behalf of the operator of the Princeton 
Hotel as well as on behalf of other hotels who are considering the 
expenditure of substantial funds to upgrade their premises to meet 
the new Provincial Government standards. 

Mr. James Morrison, representative of Local 40 of the Hotel, 
Restaurant, Culinary and Bartenders' Union, read his previously 
circulated brief supporting the position of the B.C. Hotels' 
Association. 

The motion by Alderman Puil previously deferred by Council 
at its meeting on November 8, 19 77, and reading as follows, was 
put and CARRIED UNANIMOUSLY: 

"THAT approval be granted to the Princeton Hotel to keep 
the Pub portion open until 11:30 p.m., subject to the 
approval of the Liquor Control and Licensing Branch of 
the Provincial Government." 


In response to a request from the B.C. Hotel's Association 
that hotels holding an 'A' License and who convert a portion of the 
existing beer parlour to a 'pub', be permitted to operate the 
two areas to the same hours as before the conversion. It was 

MOVED by Aid. Puil, 

THAT approval be granted for the opening hours of the pub ~ 
portion of 'A' License hotels to be the same as the present hours 
of their beer parlours, subject to review within one year. Any 
hotel wishing to alter its beer parlour hours be required to make 
a submission to the Community Services Committee. 

- LOST 

(Aldermen Brown, Ford, Gerard, Gibson, Harcourt 
and Marzari opposed) 

STANDING COMMITTEE REPORTS (cont'd) 

Part Report of Standing Committee 

on Community Services, 

January 12, 197 8 

Accommodation for Greater Vancouver 
Child Abuse Prevention Society 
(Clause 1) 


Council had for consideration a report of the Standing 
Committee on Community Services dated January 12, 1978, in which 
it was recommended: 

"THAT City Council approve the lease of the City-owned property 
at 425 West 10th Avenue to the Greater Vancouver Child Abuse 
Prevention Society at a nominal rent of $1.00 per year for a 
period of three years, allowing for the possibility of an 
extension to the lease if the property is still available 
and required by the Society and on the following conditions: 

(a) the Society provides sufficient funds for any capital 
renovations to bring the building up to appropriate 
by-law requirements; 

(b) the Society obtains necessary and sufficient program 
operating funds from senior governments during its 
tenure at 425 West 10th Avenue; 


cont'd. . . . 
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STANDING COMMITTEE REPORTS (cont'd) 

Accommodation for Greater Vancouver 
Child Abuse Prevention Society (cont'd) 

(c) the agreement must include a six month termination 
clause by the City if the land is required for civic 
purposes ; and 

(d) the lease to include a compensation clause allowing 
proportionate return of proven capital expenditures 
to the Child Abuse Prevention Society, in the event 
of cancellation in less than three years, in order 
for the Society to obtain capital funding; 

and the Director of Legal Services be instructed to prepare 
the necessary lease arrangements." 

MOVED by Aid. Marzari, 

THAT the foregoing recommendation of the Committee contained 
in this Clause be approved. 

- CARRIED UNANIMOUSLY 


DELEGATIONS (cont'd) 

Standard of Productions 
in Civic Theatres 


As previously approved by Council, Mrs. Doris Mellish, 
Chairman, Civic Committee, Vancouver Council of Women, addressed 
Council and submitted a brief on standards for performances in 
civic theatres. In this brief, the Vancouver Council of Women 
requested that standards be set by which pending productions in 
civic buildings could be judged, such standards to reflect the 
thinking of the majority of citizens which does not accept or 
condone the portrayal of perversion or debasing behaviour in 
public buildings. The Vancouver Council of Women further urged 
that the appropriate body be made responsible to City Council 
for the setting and maintaining of these standards. 

MOVED by Aid. Gerard, 

THAT the Civic Theatres Board and the Theatre Manager be 
requested to review the Attorney-General's guidelines on 
obscenity prior to approving the booking of Oh I Calcutta I into 
the civic theatre. 

- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 11:30 p.m. 


The foregoing are Minutes of the Regular Council Meeting 
of January 17, 1978, adopted on j/ntary 24, 1978. 



MAYOR 


CITY CLERK 


MANAGER'S REPORT 


DEL - 1 


January 9, 1978 


TC ; VANCOUVER CITY COUNCIL 

SUBJECT: Smilin' Buddha Cabaret 

109 East Hastings Street 

CLft^SSIFICATION : Recommendation 


The Director of Permits and Licenses reports as follows: 

"Council on November 9, 1977, approved the recommendation in 
a report of the Community Services Committee dated October 27, 
1977, that the owner/operator of the Smilin' Buddha Cabaret, Mr. 
Lachman Dass Jir, appear before Council to show cause why his 
license should not be revoked. 

Council at their meeting of November 29, 1977, after hearing 
from Mr. Macey, Solicitor for Mr. Jir, passed the following 
motion : 

MOVED 

THAT this whole matter be deferred to the second Council 
mef^ting in January, 1978, at which time, the Council intends 
to hear and determine the matter more fully: 

FURTHER THAT Council instructs the appropriate officials 
to report to that Council meeting on the following: 

(a) that the Smilin' Buddha Cabaret is being operated in 
an acceptable manner considering its location; 

(b) that there are no offences of a serious nature included 
under the Liquor Act; 

(c) that the sanitary and like health conditions prevailing 
in the building are satisfactory to the Medical Health 
Officer . 

-CARRIED UNANIMOUSLY 


Your officials now report as follows: 

Staff Sgt. G. MacDonald, i/c General Vice Squad forwards a 
report from Sgt. Findlay which states that: 

'Since the owner, Mr. Lachman Das JIR, appeared before City 
Council, any report submitted by the Patrol Division in relation 
to this premise have been satisfactory. 

During visits made by the undersigned on the evenings of 
January 2nd, 3rd, and 4th, 1978, the only adverse night was 
January 3rd on which occasion, there were only eight patrons 
on the premises and four of these, plus the doorman, were obviously 

roxicated. I understand that this particular doorman was only 
u id in an emergency when the regular doorman failed to arrive due 
t^ illness. The owner, Lachman Das JIR, was also sick that night 
and the premise was left in the care of his brother, Dave JIR. 
On the evening of January 4th, Lachman Das JIR was on the premises 
and the patrons and staff were all in acceptable condition. 

It would appear that the o\^mer is capable of operating 
responsibly but he does not have anyone capable of running the 
business properly in his absence.' 


7S 


- 2 - 


Mr. Morgan, Director of Environmental Health forwards 
a report from E.G. Nagy, Public Health Inspector which states 
that : 

'An inspection conducted by myself January 6, 1978, revealed 
-he following: 

- no evidence of insects or rodents. 

- washroom facilities for public satisfactorily maintained. 

- kitchen canopy cleaned and painted inside and out. 

- bar area is satisfactorily maintained. 

The kitchen is temporily closed as the cook is sick with the 
lu. They plan to continue food service as soon as the cook 
ecovers . 

As you requested, here are my comments on the aesthetic 
qiialities of the premise. Basically it is unappealing inside 
with the walls and floor dark blue. VVhen I examined the walls 
under light I saw they were splattered with dried liquid. The 
carpet is covered with burns. Mrs. Lachman did a fairly good 
job of decorating for Christmas. 

The exterior of the premises is in keeping with the 
surrounding premises.'' 


The Director of Permits and Licenses RECOMMENDS that in 
view of the generally favorable reports as noted above, that 
the license of Mr. Lachman Dass Jir to operate the Smilin' 
Buddha Cabaret, 109 East Hastings Street, be approved and reviewed 
in six months time at which time a further report be submitted 
on the degree of compliance. " 


The City Manager RECOMMENDS the foregoing report of the 
Director of Permits and Licenses be approved. 


FOR COUNGL ACTlOfJ SEE PAGE(S) tl — 


PART REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON 

TRANSPORTATION 


November 24, 1977 


A meeting of the Standing Committee of Council on Transportation 
was held on Thursday, November 24, 1977 in the No. 1 Committee Room, 
Third Floor, City Hall at 3.30 p.m. 


PRESENT: 


Alderman W. Kennedy, 
Alderman Bellamy 
Alderman Rankin 


Chairman 


ABSENT! 


Alderman Ford 
Alderman Harcourt 


CLERK: 


J . Thomas 


Need for Pedestrian Actuated Signals on 4th Avenue 
Between Macdonald Street and Alma Street 

On October 20, 1977, when considering a Manager's Report dated 
October 6, 1977, dealing with a request for pedestrian actuated 
traffic signals in the vicinity of Bayview Community School, the 
Committee heard delegations from the school staff, and Parents' 
Consultative Committee and recommended: 


"THAT the report of the City Manager dated September 26, 
1977, be received; 

FURTHER THAT the Engineering Department report to the 
Standing Committee on Transportation in four weeks on 
the matter of additional traffic control on Fourth 
Avenue between Macdonald and Alma Streets." 


Before the Committee for consideration was a Manager's Report 
dated November 9, 1977, (circulated) in which the City Engineer 
reported on the traffic situation on Fourth Avenue, with particular 
emphasis, on the area betwej-^n Macdonald and Alma. The City Engineer 
advised traffic engineering studies indicated a pjsdestrian signal 
was required on the section of Fourth Avenue under review and the 
most suitable location was the intersection of Blenheim Street and 
Fourth Avenue. 

Mr. D. Rudberg, Assistant City Engineer, Traffic Division, 
reviewed the report with the Committee and stated a number of factors 
relating to pedestrian safety and accident statistics had been 
studied and based on the strict application of the traffic signal 
warrant, it had been concluded a pedestrian signal was justified only 
at the intersection of Fourth Avenue and Balaclava Street. However, 
because Balaclava was only two blocks west of the nearest signalised 
intersection (Fourth Avenue and Macdonald Street) and six blocks from 
the nearest signal to the west (Fourth Avenue and Alma Street) it 
was felt Blenheim Street, midway between Alma and Macdonald Streets, 
and a collector street adjacent to McBride Park, would be a more 
desirable location. 

The Chairman noted there were no delegations present and 
following discussion, it was 

RECOMMENDED, 


THAT a pedestrian signal be proposed in next year's 
Annual Traffic Signal Program for the intersection of 
Fourth Avenue and Blenheim Street, together with a 
suitable method of funding. 


FOR COUHCiL kCm SEE PA6E(S) 



rfijitf?- '''' -. • >' 


Regular Council, Novembei- 24, 1970 

DELEGATIONS AND UNFINISHED BUSINESS (cont'd ) 

Indigent Burials (cont'd ) 

The Corporation Counsel expressed the opinion that if 
Council rescinded its resolution with respect to the contract 
to First Memorial Services Limited, the City would be subject to 
Court action. 

MOVED by Aid. Linnell, 

THAT the representation and brief filed on behalf of various 
undertaking companies be received for information. 

- CARRIED 

Carport : 

1061 East 57th Avenue 

The Board of Administration in a report dated November 6, 
1970, sets out a report of the Building Inspector with respect 
to an addition by Mr. W.J. Heinrich of an accessory building 
at 1061 East 57th Avenue and the details of action taken in 
contravention of the By-law. 

Mr. Heinrich appeared before the Council and submitted a 
brief expressing his need for this addition to the carport to 
house a camper truck, 

MOVED by Aid. Linnell, 

THAT the applicant be permitted an addition to the garage 
for this camper truck, the measurements of the addition to be 
as follows : 

width 12 feet 

height 11 feet 

length 25 feet 

(ref erred) 

MOVED by Aid. Broome, 

THAT Alderman Linnell 's motion be referred to the Zoning 
Planner to discuss with the applicant in an endeavour to satis- 
factorily resolve the matter along the lines proposed in the 
Alderman's motion. 

- CARRIED 

UNFINISHED BUSINESS 

Voting by Non-Owners on Money By-laws 

The Council considered a report ol' the General Purposes 
Committee dated October 8, 1970, in which views are noted from 
various organizations, the majority favouring the proposal on 
the matter of giving the right to vote on money by-laws to non- 
owner electors. In a report of the Corporation Counsel submitted 
by the Board of Administration under date of November 13, 1970, 
information on the matter from several cities across Canada is 
set out. The majority of these cities do not grant the right 
of voting on money by-laws to non-owner electors. 

At a previous Council meeting, and considered subsequently 
by the General Purposes Committee, was the following motion by 
Alderman Phillips which reads as follows, after being changed 
by general approval . 


cent 'd 
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PART REPORT TO COUNCIL 


r'8 


STANDING COmiTTEE OF COUNCIL 
ON COMMUNITY SERVICES 


JANUARY 12, 1978 


A meeting of the Standing Committee of Council on Community Services 
was held on Thursday, January 12, 1978, in Committee Room No. 1, 
Third Floor, City Hall, at approximately 1:30 P.M. 


PRESENT: 


ABSENT : 
COMMITTEE CLERK; 


Alderman Marzari, 
Alderman Bellamy 
Alderman Ford 
Alderman Gerard 

Alderman Rankin 
H. Dickson 


Acting Chairman 


R ECOMMENDATION 

1. Accommodation for Greater Vancouver Child 
Abuse Prevention Society 


The Committee had before it for consideration a City Manager's 
report dated January 9, 1978 (copy circulated) in which the Directors 
of Social Planning and Permits & Licenses reported on the request of 
the Greater Vancouver Child Abuse Prevention Society to use a City- 
owned house at 425 West 10th Avenue as a residential unit for mothers 
and their children who have been experiencing abuse in their own 
homes . 

Appearing before the Committee on this matter was the Deputy 
Director of Social Planning and a representative of the Child Abuse 
Prevention Society, Mrs. Naomi Frankenburg. 

During discussion it was noted that the house which the society 
wishes to use is located immediately south of the City Hall on land 
which was acquired by the City for future use as a parking lot. 

Mrs. N. Frankenburg pointed out that the house is now empty 
and the City is not receiving any revenue from it. She added that 
the Society plans a demonstration project which will be the first 
of its type in Canada. 

During discussion it was noted that the society is seeking 
capital renovation funding to upgrade the house from the Vancouver 
Foundation and that the society has applied to the National Depart- 
ment of Health and Welfare for a three-year demonstration project 
operating grant for staff salaries and program operating expenses. 

In the report, the Directors of Social Planning and Permits & 
Licenses recommended a lease of the house at a nominal rent of $1.00 
per year for a period of three years and an extension of the lease 
if the property is still available and required by the society. 

During discussion, there was brief consideration on the possi- 
bility of recommending a five-year lease in order to improve the 
society's chances of obtaining the renovation funding and operating 
expenses which it has applied for. However, it was felt that a 
three-year lease with the possibility of an extension would be 
sufficient . 


Continued 
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Standing Committee of Council on Community Services 
January 12, 1978 

Page 2 


C lause No. 1 Continued 

Following discussion, it was 
RECOMMENDED 

THAT City Council approve the lease of the City-owned 
property at 425 West 10th Avenue to the Greater 
Vancouver Child Abuse Prevention Society at a nominal 
rent of $1.00 per year for a period of three years, 
allowing for the possibility of an extension to the 
lease if the property is still available and required 
by the Society and on the following conditions: 

a) the Society provides sufficient funds for 
any capital renovations needed to bring 
the building up to appropriate by-law 
requirements ; 

b) the Society obtains necessary and sufficient 
program operating funds from senior govern- 
ments during its tenure at 425 West 10th 
Avenue ; 

c) the agreement must include a six month 
termination clause by the City if the land 
is required for civic purposes; and 

d) the lease to include a compensation clause 
allowing proportionate return of proven 
capital expenditures to the Child Abuse 
Prevention Society, in the event of cancella- 
tion in less than three years, in order for 
the Society to obtain capital funding; 


and the Director of Legal Services be instructed to 
prepare the necessary lease arrangements. 


DELEGATION THIS DAY ; Mrs . Naomi Frankenburg 

FOR COUNCIL ACTION SEE PAGE(S) ...73 


A-T 


80 


MANAGER'S REPORT, JANUARY 13, 1978 (WORKS: Al - 1) 


WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 


RECOMMENDATION 

1. Watermain Installations - 19 7 7 Capital Budget 
The City Engineer reports as follows: 

"Watermain installations and replacements are required as follows: 

WATERWORKS PROJECT 716 


Street 

24th Avenue 
23rd Avenue 
24th Avenue 
Skeena Street 
Clarendon Street 


From 

Nanaimo Street 
Lillooet Street 
Rupert Street 
24th Avenue 
Lawrence Street 


To 

Kamloops Street 
Rupert Street 
Cassiar Street 
25th Avenue 
Gait Street 


Estimated Cost: $73,000 

WATERWORKS PROJECT 717 


Franklin Street 
Triumph Street 
Semi in Drive 
10th Avenue 
11th Avenue 

Estimated Cost $91,000 


Victoria Drive 
Tempi eton Drive 
1st Avenue 
Templeton Drive 
Templeton Drive 


Lakewood Drive 
Nanaimo Street 
2nd Avenue 
Nanaimo Street 
Nanaimo Street 


WATERWORKS PROJECT 718 


49th Avenue 


Columbia Street 


Ontario Street 


Estimated Cost: $29,000 


The Franklin Street installation is to replace an old 4-inch pit cast iron pipe 
of inadequate carrying capacity; the 49th Avenue installation is designed to 
enhance fire fighting capabilities for the new Langara College; all other 
installations replace old leaking steel mains. 

I recommend that Projects 716, 717 and 718 be approved for construction and that 
the required $73,000, $91,000 and $29,000 respectively be appropriated from 1977 
Waterworks Capital Account #128/7901, 'Short Notice Projects - Unappropriated'." 

The City Manager RECOMMENDS that the foregoing recommendation of the City 
Engineer be approved. 


***** 


2. False Creek Area lOB - Sewer Construction 


The City Engineer reports as follows; 


"A sanitary sewer is required to be constructed to serve Area lOA as the new 
B.C. Central Credit Union Building is nearing completion. This sewer must go 
through City-owned land in Area lOB. The sewer work in Area lOA is being 
built by the City and is to be paid for by the B.C. Centra] Credit Union. 

City Council, on November 22, 19 77, authorized the construction 
of this same sewer through Area lOB to connect to the new pump 
station near Granville Island. This sewer will be designed to 
accommodate the needs of Area lOB as well as Area lOA. 


f 


cont'd 
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(WORKS: Al - 2) 


Clause No. 2 continued ; 

B.C. Central Credit Union will pay the entire cost of the sewer in Area lOA and 
have agreed to share 60% of the costs of the connection through Area lOB. The 
estimated cost of the Area lOB connection is $190 000.00 of which B.C. Central 
Credit Union's share is $114 000.00. This cost also assumes that the route will 
go around the Western Outboard site and if arrangements can be made for an ease- 
ment with the Western Outboard Company, the cost could be reduced by about 
$20 000.00. 

As a result of the reconstruction of the sewer system on Granville Island, the 
new Granville Island pump station and the design for the western end of False 
Creek Area 6, Phase II, other sewer work at a cost of $102 000.00 is required. 
The cost of this work is to be shared between the City, B.C. Central Credit Union 
and C.M.H.C. 

In order to have the sewers operational in the spring of 1978 as agreed upon with 
B.C. Central Credit Union, construction work must be started immediately. Nvime- 
rous delays have been encountered to date in finalizing the alignment. However, 
an agreement has been reached with the Area lOB Architectural Team. Because of 
the Team's development concept this sewer must be constructed using ductile iron 
pipe which is not in stock and was ordered in December, chargeable to the B.C. 
Central Credit Union. 

The total cost of the necessary sewer work is estimated to be $292 000.00 to be 
shared as follows :- 


No funds to cover the above City contribution to these False Creek works were 
provided in the last Sewer Capital plan, nor can funds be diverted from other 
necessary works. 

The Director of Finance advises that the City's share of the cost is properly a 
False Creek front end developer cost (City is the developer) and since the 
False Creek development is an asset of the Property Endownment Fund, the 
financing for the sewer work should come from the Property Endownment Fund. 

Since the B.C. Central Credit Union development in Area lOA and the sewer 
works on Granville Island in Area 9 are already completed or underway and 
cannot be connected without constructing the works in Area lOB, it will 
be necessary to proceed with these works in Area lOB even though proposals 
for development of that Area have not been approved yet. 

The City Engineer and the Director of Finance recommend that the $138 900.00 
for the Area lOB sewer work be provided by the Property Endownment Fund, the 
other sources of funding being B.C.C.C.U. and C.M.H.C." 

The City Manager RECOMMENDS that the foregoing recommendation of the City 
Engineer and the Director of Finance be approved. 

3. Local Improvements on the "Initiative Principle" 
First Step 

The City Engineer reports as follows: 

"As required by the Local Improvement Procedure By-law, projects for:- 

- Pavements and Curbs, Arterial Streets 

- Pavements and Curbs, Higher Zone 

- Lane Pavements, Higher Zone 

- Lane Pavements and Curbs 

- Pavements and Curbs, Neighbourhood Improvement Projects 

- P.C. Concrete Sidewalk 

shown on the attached schedule dated January 6, 1978, are advanced to Council on 
the 'Initiative Principle'. 


City 

B. C.C.C.U. 

C. M.H.C. 


$138 900.00 
147 100.00 
6 000.00 


cont'd 
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Clause No. 3 continued: 


(WORKS: Al - 3) 


Street Pavements and Curbs 

Cambridge - Skeena to Boundary on S/S and Fellowes to Boundary on N/S 

This project has been advanced to tie in with the proposed left-turn loop to be 
constructed by Department of Highways from Cassiar onto the Cambridge Overpass. 
This loop will allow traffic to route from southbound on Cassiar to Eastbound on 
Cambridge, eliminating traffic turning left on streets south of Cambridge. With 
increased traffic, improvement to Cambridge is desirable. 

Nanaimo - 22nd to 29th Avenues 

Part of a 5-year plan project Nanaimo from 22nd to 34th. Consists of improving 

Nanaimo to the same standard as exists north of this section, in order to improve 

transit routing further south along Nanaimo. 

Rupert - Kingsway to 23rd Avenue 

A 5-year plan project. Project is desired to improve Rupert as part of overall 
transit plan. 

Bute Street - Burnaby to Davie 

The 5-3^af Plan provides that 30% of the local streets in the West End be improved. 
This project will tie in with the signal at Davie and with current improvements 
scheduled north of Davie Street. 

Heather - Broadway to 6th Avenue 

Fairview Slopes Policy plan recommends street Improvements north of Broadway. 
Heather Street has the greatest need of the north-south streets for improvements 
because of its present pavement condition, steep grade and heavier traffic 
volumes. 

Joyce, East Side - School Avenue to 230' North 

Proposed widening of this street will eliminate the need for a bus pull off 
adjacent to Joyce Loop. It will also be continuous with a local improvement 
being done immediately to the south on Joyce Street. 

Maple - Broadway to 10th Avenue 

In March, 1977, Council instructed that the City Engineer report on the initiation 
of a local improvement on this block of Maple Street. 

York - Vine to Yew 

Council has instructed that one block per year in the Kitsilano apartment area be 
paved. A Petition for this block failed by a narrow margin because of changes 
in property owners. 

8th Avenue - Yukon to Alberta 

This is in the middle of industrial area, much of which has recently been 
upgraded by local Improvements, and improving this block would further improve 
this area. 

Street Pavements and Curbs - Mount Pleasant N.I. P. Area 

This is the second group of streets advanced under the arrangement approved by 
Council on 22 February 1977. With the group advanced last year, this completes 
the area except for a few projects delayed until a proposed re-zoning is settled 
and one project delayed until the status of certain lane dedications is settled. 

Lane Pavements 

The lanes are chosen on the basis of maintenance problems and on requests from 
residents. 


cont'd 
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Clause No. 3 continued ; 

Sidewalk - Hastings, North Side - Richards to Gamble 

This project Is requested by a number of the owners and merchants. To the west 
they see new walk installed by the redevelopment, to the east the beautlf Icatlon 
project. In contrast, their sidewalk is patched and filleted with asphalt. It 
Is, however, still safe and usable and so does not qualify for renewal under the 
5-Year Plan. It Is, therefore, advanced as a local improvement. 

Capital Funds 

Funds for the City's share of these projects are available as follows: 

- Hastings Street Sidewalk Renewal Is outside of any on-going program and 
we propose to use funds from Unallocated L.I. P. credits. (These were 
earned by L.I. P. works approved on the understanding that the credits 
would finance additional street works). 

- Mount Pleasant N.I. P. Area Projects 

- Existing Streets Capital (budgeted 1977) $100 510 

- N.I. P. funds 65 753 

- 1978 Supplementary Capital required 33 257 

$199- 520 

(Approval of the recommendations of this report does not confflttit Couneil to 
approval of the 1978 Supplementary Capital funds, but indicates a strong 
expectation of such approval. The amount required would be reduced by 
any projects defeated.) 

- Balance of projects - budgeted Basic Streets Capital (Flve-Year Plan)" 
Second Step 

The Director of Finance submits the following report on the financial 
arrangements: 

"In accordance with the provisions of the Local Improvement Procedure By-law, 
I am submitting the City Engineer's report dated January 6, 1978. 

The estimated total cost of these improvements is $1 882 776 and the City's share 
of the cost is $1 254 097. 

I have to report that the necessary financial arrangements can be made to carry 
out this work, subject to approval of the 1978 Supplementary Capital amount 
j.ndlcated for the Mount Pleasant N.I. P. projects.' 


The City Manager has decided that it is desirable to undertake the projects 
referred to and RECOMMENDS that: 

(a) The reports of the City Engineer and Director of Finance be adopted together 
with the details of the Second Step Report on file in the City Clerk's 
Office. 

(b) The City-owned parcels shown on the list attached to the detailed Second 
Step Report for the Local Improvement Projects be declared assessable. 

(c) That the reduction of the Property Owners' rates on the Neighbourhood 
Improvement Projects (pursuant to section 5, subsection (15) of the Local 
Improvement Procedure By-law) be: 

Residential Property 25% 
Multiple Dwelling and Local Commercial Property 12% 
Commercial and Industrial Property 10% 

(d) The Court of Revision for the projects listed in the attached schedule 
dated January 6, 1978 be held at 7:30 p.m., Thursday, March 30, 1978. 


cont 'd 
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4. Tender No. 30-77-14 - Fire Dispatching System 


Tenders for the above were opened by the City Clerk on December 12, 1977, and 
referred to the City Engineer and Purchasing Agent for report. The officials 
concerned report as follows: 

"The only tender received was submitted by Canadian Motorola Electronics. This 
firm offered three alternatives, two of which meet specifications. 

After tenders closed. Motorola engineers, in consultation with City engineers, 
proposed changes which will produce an installation with increased versatility 
and reliability. The proposed changes will increase the tender price of the 
lowest alternative meeting specification by approximately $7000.00. We consider 
the changes to represent excellent value, and as the total price is still 
within budget, and there is only one bidder, we recommend the acceptance of 
the proposal. 

Details of the technical changes are available from the Assistant City Engineer, 
Electrical, and all cost correspondence is on file in the Purchasing Agent's 
Office. Funds for this purchase are available in the Capital Budget. 


The City Engineer and City Purchasing Agent recommend that a 
contract for a fire dispatching system be awarded to Canadian 
Motorola Electronics at a total price of $217,549.29, including 
all taxes and installation charges." 


The City Manager RECOMMENDS that the recommendation of the 
City Engineer and Purchasing Agent be approved, subject to a 
contract satisfactory to the Director of Legal Services. 


Tender No. 53-77-2 - Supply and Delivery of Sheet Steel Piles 
for Hastings Street Viaduct Replacement 

Tenders for the above were opened by the City Clerk on January 4, 1978, and 
referred to the City Engineer and Purchasing Agent for report. The officials 
concerned report as follows: 

"Six firms submitted tenders, and two of the bidders offered a total of three 
alternatives. The three lowest bids do not meet specifications, as follows: 

Bid No. 1 from L.B. Foster Company and Bid No. 2 (Alternative II) from 
Dywidag Canada Limited do not offer atmospheric corrosion resistant steel. 
Bid No. 3 from Chatham Steel Ltd. does not meet the moment of inertia require- 
ment, and the chemical composition of the steel offered does not conform to 
CSA G40.21-50R. 


Funds for all purchases are available in the Capital Budget, and the 1% Prov- 
incial Sales Tax is in addition to all prices shown in this report and the 
tabulation. A working copy of the tabulation is on file in the Purchasing 
Agent's Office. 

The City Engineer and Purchasing Agent recommend acceptance of 
the lowest bid meeting specifications. Bid No. 4 from Great West 
Steel Industries Ltd., for the supply and delivery of sheet steel 
piles for Hastings Street Viaduct replacement, at a total price of 
$278,985.06, plus 7% Provincial Sales Tax." 

The City Manager RECOMMENDS that the recommendation of the City 
Engineer and Purchasing Agent be approved, subject to a contract 
satisfactory to the Director of Legal Services. 


cont'd 
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(WORKS: Al - 6) 


6 . Tender 41-77-6 Rear Loader Packer Bodies 
The City Engineer and Purchasing Agent report as follows: 

"Tenders for the above were opened on December 19, 1977, and referred to the 
City Engineer and Purchasing Agent for report. 


Four bids were received from three suppliers. 
Bid No. 1 Reliance Truck & Equipment Ltd. 


A working copy of the tabulation is on file in the office of the Purchasing 
Agent. Funds for this purchase are provided in the Truck Plant Replacement 
Account . 


We reccninend acceptance of the low bid (Bid No. 1) to meet specifications 
from Reliance Truck & Equipment Ltd. for six Heil Mark IV Packer Bodies 
Installed at a total cost of $109,170 ($17,015 each plus $1,180 each 
installation) plus applicable 7% Provincial Sales Tax." 

The City Manager RECOMMENDS that the above recommendation of the City Engineer 
and Purchasing Agent be approved. 
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MANAGER'S REPORT, January 13, 1978 (BUILDING: A-4 - 1) 

BUILDING AND PLANNING MATTERS 

RECOMMENDATION 

1. Cedar Cottage N.I. P. Appropriations 

The Director of Planning reports as follows: 

"Three of the top priorities of the Cedar Cottage Neighbourhood 
laiprovetaent Program are : to improve the parks and recreational 
facilities; to improve the social facilities; and to improve and 
up-grade the public use areas. In order to achieve these. goals 
many projects are already being implemented and some have now 
been completed. In keeping with these priorities, the Cedar 
Cottage N.I. P. Committee has identified the following N.I. P. 
appropriations which meet the conditions of the objectives. 
These are as follows: 

I. MOUNTED BRONZE PLAQUES IN TWO PARKS 

Past Cedar Cottage N.I. P. appropriations have included 
$34,610.00 for improvements to Brock Park and $195,000. for 
Clark Park. 

The Cedar Cottage N.I. P. Committee now recommends that a maximum 
of $700.00 be appropriated for the manufacture and installation 
of two bronze plagues in these parks on large granite boulders 
supplied by the Board of Parks and Recreation » Foux estimates 
have been sought for the plagues and the approved estimate is 
attached as Appendix I. Estimates from the Board of Parks and 
Recreation for the moving, stonework and placement of plagues 
on boulders are attached as ^pendix II. 

The plagues are to b« installed in Clark Park and Brock Park 
end the suggested wording for eitoh is as follCKiw: 

CLARK PARK 

ORIGINAL LAND DONATED IN 1889 BY MR. E. J. CLARK 

REDEVELOPED BY THE VANCOUVER BOARD 
OF PARKS AND RECREATION 
AND CEDAR COTTAGE NEIGHBOURHOOD IMPROVEMENT PROGRAM 
FUNDED BY THE FEDERAL, PROVINCIAL 
AND CIVIC GOVERNMENTS 1977 


BROCK PARK 

DEVELOPED BY THE BOARD OF PARKS AND RECREATION 

ASSISTED BY CEDAR COTTAGE NEIGHBOURHOOD IMPROVEMENT 

PROGRAM. 

FUNDED BY THE FEDERAL, PROVINCIAL, AND CIVIC 

GOVERNMENTS 1977. 


Continued . . . . 
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Clause No. 1 Continued 

II. BEAUT IF ICAT ION OF PROPERTY W/S 15TH & COMMERCIAL 

The Cedar Cottage N.I. P. Committee recommends that a maximum 
of $4,000.00 be appropriated for beautif ication of the city- 
owned property adjacent to the Clark Park retaining wall. 
Estimates from the Board of Parks and Recreation outlining 
the work to be carried out are attached as Appendix II. 

III. CEDAR COTTAGE PARK OVER- RUNS 

Work has been completed on Cedar Cottage Park, a N.I. P. project 
for which $97,900.00 was appropriated. At this time, the Cedar 
Cottage N.I. P. Committee recommends that a maximum of $5,169.10 
be appropriated for over-runs which occurred during construction. 
The over^runs resulted from estimates which were too low for 
Planting, etc. 

The Cedar Cottage N.I. P. Committee has requested an explanation 
of these over-runs and a report to Council from the Park Board 
is expected in the near future. 

IV. TROUT LAKE COMMUNITY CENTRE RACQUET-BALL COURT ADDITION 

The Cedar Cottage N.I. P. Comnittee recommends that a maximum of $65,000.00 
(based on attached estimates from the Board of Parks and Recreation) be 
allocated for the construction of an addition to Trout Lake Community Centre 
for a racquet-ball court. This is on the condition that the addition will 
not be in conflict with any swimming facilities proposed for John Hendry 
Park as part of the Urban Demonstration project. (APPENDIX III) 

The Board of Parks and Recreation resolved on October 24, 1977 (Appendix IV 
attached) that a second court be considered for their 1978 Capital Budget 
as they are not in favour of the construction of only one court but are 
strongly in favour of two. No extra community centre staff would be required 
for this new recreational facility. Also, the Board of Parks and Recreation 
and the N.I. P. Committee both suggest that this facility would help meet the 
growing demand in the City for racquet-ball courts. In addition, the Board 
of Parks and Recreation feels the 'user-fees' for the racquet-ball facilities 
could help offset the costs of the new Health Club facilities in the Coniminity 
Centre. 

kemaining N.I. P. funds in the amount of only $62,169.12 are available in the 
Cedar Cottage N.I. P. accounts for one court. However, the Board of Parks 
and Recreation still support this N.I. P. project, after being made aware of 
the program's financial constraints. 

N.I. P. Funds would be available from the following sources: 

Unappropriated Funds - Residential Participation 894/9017 $4,800.00 

Unappropriated Funds - Land/Social Housing 894/9020 34,789.90 

Unappropriated Funds - Relocation 894/9021 10,000.00 

social Facilities Project balance available 823/1902 812.57 

Social Facilities Project balance available 823/1907 755.14 

Social Facilities Project balance available 823/1909 18.45 

Recreational Facilities Project balance available 824/2002 10.00 

Recreational Facilities Project balance available 824/2012 8,284.93 

Land/Social Housing Project balance available 825/Div» 2,698.13 


TOTAL: MA^UL 


C.M.H.C. has concurred with e^ch of the four appropriations described 
above and identified on the attached map (Appendix V) . 


Continued . . 
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Regular Council, November 24, 1970 5 

UNFINISHED BUSINESS (cont'd) 

Voting by Non-Owners on Money By-laws (cont'd ) 

MOVED by Aid. Phillips, 

THAT an amendment to the Vancouver Charter be sought which 
will allow non-owner electors (resident electors and tenant 
electors) to vote on by-laws requiring the assent of the electors 
but not including any by-laws for the benefit of limited areas. 

(carried) * 

MOVED by Aid. Adams, 

THAT this whole matter be referred to the Board of Adminis- 
tration and the Director of Finance to report on financial 
implications . 

- LOST 

•> 

A recorded vote was requested. The record, therefore, is as 
follows : 


FOR THE MOTION 


AGAINST THE MOTION 


Alderman Broome 
Alderman Adams 
Alderman Sweeney 
His Worship the Mayor 
Alderman Wilson 


Alderman Rankin 
Alderman Linnell 
Alderman Bird 
Alderman Calder 
Alderman Phillips 
Alderman Hardwick 


(The motion was declared lost) 

The motion of Alderman Phillips was then put. A recorded 
vote was requested and the record, therefore, is as follows: 


FOR THE MOTION 


Alderman 
Alderman 
Alderman 
Alderman 
Alderman 
Alderman 
Alderman 
Alderman 


Bird 

Wilson 

Calder 

Phillips 

Hardwick 

Rankin 

Linnell 

Broome 


AGAINST THE MOTION 

His Worship the Mayor 
Alderman Sweeney 
Alderman Adams 


The main motion was declared. 


- CARRIED * 


PRESENTATIONS: Civic Merit Book 

At approximately 3:30 P.M. 
in recognition of the inscribing 
Civic Merit Book: 


the Council honoured the following 
of their names in the Vancouver 


Jan Cherniavsky 
Arthur W. Delamont 
Harry Duker 

A medal and a copy of the page in the Civic Merit Book on 
which each name is inscribed was presented to each gentleman. 

Following acceptances by each of those presented, a recess 
was observed for a tea reception in the City Hall foyer. 


The Council (in Committee of the Whole) reconvened in the 
Council Chamber at approximately 4:15 p.m., with the same members 
present . 
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Clause No. 1 Continued 
RECOMMENDATIONS 

The Director of Planning recortmends: 

A. "THIT Council approve the appropriation from the Cedar Cottage Neighbourhood 
Improvement Program of $700.00 from Land/Social Housing Account 894/9020 for 
the manufacture and installation of two bronze plaques mounted on granite 
boulders in Clark Park and Brock Park, with wording as indicated above. 

Costs would be shared as follows: 

TWO PLAQUES- SUPPLY^ AND INSTALLATION 


C.M.H.C. » $350.00 (50%) 

Province - 175.00 (25%) 

City - 175.00 (25%) 

TOTAL $700.00 


B. THAT Council approve the appropriation from the Cedar Cottage 
Neighbourhood Improvement Program of $4,000.00 from Land/Social 
Housing Account 894/9020 toward beautif ication of City-owned 
property adjacent to the Clark Park retaining wall on the west 
side of Commercial Street at 15th Avenue. 

BEAUTIFICATrON OP CITY-OWNED PROPERTY 


C.M.H.C. = $2,000.00 (50%) 

Province = 1,000.00 (25%) 

City = 1,000.00 (25%) 

TOTAL $4,000.00 


C. THAT Council approve the appropriation from the Cedar Cottage 
Neighbourhood Improvement Program of $5,169.10 from Land/Social 
Housing Account 894/9020 for the Cedar Cottage Park over-run. 

Costs would be shared as follows: 

CEDAR COTTAGE PARK OVER-RUN 

C.M.H.C. = $2,584.55 (50%) 

Province « $1,292.28 (25%) 

City « 1,292.27 (25%) 

TOTAL $5,169.10- 

D, THAT Council approve the appropriation from the Cedar Cottage 
Neighbourhood In\{Mcovement Program of $62,169.12 from Accounts 
identified above "toward the cost of construction of a racquet-ball 
court fiit Trout Lake Community Centre. 

ONE RACQUET-BALL COURT 

C.M.H.C. = $31,084.56 (50%) 

Province = 15,542.28 (25%) 

City «= 15,542.28 (25%) 

TOTAL $62,169.12" 

The City Manager SECQIM&lfiDS that the recommendations of the Director of 
Planning be approved. 

FOR COUNCIL ACTiOM SEE FAGE(S) tt^ 
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MANAGER'S REPORT, January 13, 1978 (FIRE: A-6 - 1) 


FIRE AND TRAFFIC MATTERS 


INFORMATION 

1. Champlain Heights - Closure of Tyne-Rumfale Connector 
The City Engineer reports as follows: 

"On May 6, 1975, Council approved in principle plans for the current developnient 
of Champlain Heights, including a revised street plan that eliminated the Tyne- 
Rumble Connector (see attached plan). Also, on June 2, 1977, a joint Vancouver/ 
Buri»by Council meeting was held, and at this time the closure of the Tyne- 
Rumble Connector was confirmed by Council. 

Work on street and walkway construction and enclave development has progressed 
to the point where the Tyne-Rumble Connector must be closed to maintain current 
schedules. This closure is scheduled for January 22, 1978." 

The City Manager submits this report of the City Engineer for INFORMATION. 


FOR COUMCiL ACTIOM SEE PAGEfS) ...^ 






MANAGER'S REPORT, January 13, 1978 


(FINANCE: A7-1) 


FINANCE MATTERS 


RECOMMEND AT ION 


1. 


Word Processing Equipment 


The Administrative Analyst reports as follows: 

II The Permits & Licenses Department has leased automatic typewriters 
(Word Processing Equipment) since 1971 to produce both the form 
letters and the voluminous minutes of the Development Permit Board. 
Two machines are currently being leased at $685 . 00/ month; th e leases 
expiring on March 31 and June 30. The capitalized cost of continuing 
this lease for 5 years at current interest rates is $33,382.00. 

Tenders for new Word Processing Equipment were opened on November 28. 
The lowest bidder to meet specifications, AES Data Ltd., quoted 
$517 . 50/month on a 5 year lease or $23,577.00 to purchase. Maintenance 
costs of $l,824.00/year applied to both options. The capital costs 
of these two options are $32,960.00 for the 5 year lease; the alterna- 
tive to purchase being some $2,000.00 less at $30,855.00. The actual 
savings by purchasing will exceed $2,000.00 since no credit for 
future salvage value has been included. 

Delivery of the new equipment is expected near the end of February, 
at which time the present equipment will become surplus, but still 
under lease. In anticipation of this situation a brief survey of all 
City Departments was conducted to determine where a trial use of 
Word Processing Equipment would be practical. The Engineering Dept. 
requested an evaluation 'for a maximum of two months' : the Health 
Dept. 'for approximately six months' . In order to carry out these 
evaluations, the budgeted lease costs will have to be transferred 
from Permits & Licenses to the Engineering and Health Departments. 

The Administrative Analyst recommends that the following costs be 
approved in advance of the 1978 budget: 

A. Non-recurring costs of $23,577.00 in the Permits & Licenses 
budget for the purchase of Word Processing Equipment. 

B. Non-recurring costs of $345.00 in the Engineering Dept. budget. 

C. Non-recurring costs of $1,380.00 in the Health Dept. budget. 

D. Annual recurring costs of $1,824.00 in the Permits & Licenses 
budget for the maintenance of the foregoing equipment." 


The City Manager RECOMMENDS that the foregoing recommendations of 
the Administrative Analyst be approved. 


CONSIDERATION 

2. Appointment of External Auditors 1978 

The Director of Finance reports as follows: 

"The matter of the appointment of external auditors for the City for the 
year 1978, pursuant to the provisions of the Vancouver City Charter is 
submitted for Council consideration. 

The City's present auditors, Thorne Riddell & Co., by letter dated 
December 30, 1977, applied for appointment as the City's auditors 
for the year 1978 and have submitted information in support of their 
application. The letter is attached to this report. 


cont'd. . 
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Clause No. 2 cont'd 

A quoted fee of $64,000 represents an increase of 4.9% over the 1977 
audit fee, and has been based upon their best estimates of the time 
and cost of the audit procedure intended to be carried out in 1978. 
The increase in fees would appear to be reasonable. We may be able 
to reduce the fee if we are in a position to do some of the statement 
preparation work normally done by the auditors. This will be 
dependent upon a recommendation regarding the accounting division, 
that will be coming to Council shortly. 

If the City requests unforeseen work outside of the audit program, then 
there may be some increase in fees, but this would be approved in 
advance. Typically, also, the City does sometimes require the external 
auditors' services for reviewing various certificates required for 
Federal/Provincial programs. 

The appointment of the auditors should be in the following form: 

That the firm of be appointed auditors for 

the City of Vancouver for the year 1978 at a fee of $ 
in accordance with the terms as to scope and responsibility as set 
out in parts 1 to 4 inclusive of the report re Audit of City Records, 
dated January 22, 1962 submitted by the Board of Administration and 
adopted by Council on January 23, 1962." 

The City Manager submits the foregoing report of the Director of 
Finance for Council's CONSIDERATION. 


RECOMMENDATION 

3. Tender No. 12-78-1 - Uniforms and 
Raincoats - Policemen & Firemen 

The Chief Constable, Fire Chief and Purchasing Agent report as follows: 

"Tenders for the subject tender were opened on December 12, 1977 and referred 
to the Chief Constable, Fire Chief and Purchasing Agent for tabulation and 
report. 

Funds for this purchase will be provided in the 1978 Revenue Budget. 
Two bids were received as follows: 

GORDON CAMPBELL LTD. RANKIN UNIFORMS LTD. 


1. Police Dept. Uniforms $105,115.00 $104,915.00 

2. Fire Dept. Uniforms $100,014.00 $106,383.50 

3. Pound Uniforms $ 1,325.50 $ 1,315.05 

GRAND TOTAL - $206,454.50 $212,613.55 


Gordon Campbell Ltd. submitted the low bid on Fire Department unifqrms (a cost 
difference of $6,369.50) and is the overall low bidder by $6159.05.'^ This firm 
has manufactured uniforms satisfactorily for the City for many years. 

Rankin Uniform submitted the low bid on Police and Pound uniforms for a cost 
difference of $210.45. This firm has not supplied uniforms to the City and 
therefore the quality and service are unknown. 

On the surface, there is a potential savings of $210.45 by splitting the award. 
However, there are certain costs associated with a split award, i.e. - 

(a) Rankin Uniforms, as a new supplier, is required by a condition of the tender, 
to manufacture and supply sample uniforms in accordance with the specifica- 
tions. It would then be necessary to test the material and retain the services 
of a master tailor to evaluate the quality and construction to determine if 
the samples submitted meet specifications. 


cont'd. . . . 
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Clause No. 3 cont'd 

(b) The preparation and administration of a second contract. 

(c) The delays encountered should Rankin Uniform fail to meet the specifications. 

In view of the foregoing, we are recommending acceptance of the overall low bid 
because we do not consider the small cost difference of $210.45 justifies splitt- 
ing the award. 

RECOMMENDATION 

We recommend acceptance of the overall low bid to meet specifications, submitted by 
Gordon Campbell Ltd. for the supply of the T978 Policemen's, Firemen's and Pound 
Officers' Uniforms, at an estimated total cost of $206,454.50, plus 7% Provincial 
Sales Tax." 

The City Manager RECOMMENDS that the recoitimendation of the Chief 
Constable, Fire Chief and Purchasing Agent be approved, subject to 
a contract satisfactory to the Director of Legal Services. 


4. False Creek, Area 6, Phase 1 
Parks Budget 

The Development Consultant reports as follows: 

"I . Background 

On the 17th June, 1975 Council approved the 29th May, 1975 recommenda- 
tion of the Planning and Development Committee to allocate $1,640,000 
for the design and construction of the central public open space (park) 
in False Creek, Phase 1. This budget was updated and amended to 
$1,648,000 in the 1976 False Creek Capital Budget report and subsequent 
ly approved by Council on the 11th May, 1976. 

At the time the original city accounts were established, based on 
Thompson, Berwick, Pratt and Partners estimate for the components of 
the Phase 1 public open space, it was recognized that some re-organi- 
zation of the accounts may be required later due to the fact that no 
detailed design of the park was then available and also because of 
differences in opinion between the Park Board and Thompson, Berwick, 
Pratt's estimates as to how much should be allocated to each account. 
However, both Thompson, Berwick, Pratt and the Park Board did agree 
that the total budget amount was sufficient. 

II . Purpose 

Subsequent to the finalization of the Park design, there have been 
additional design changes made. The Park is now approximately 70% 
complete and the time is appropriate to consider finalizing account 
totals and making the necessary re-allocation of funds. 

Some City and some Park Board accounts require additional funds to 
balance - others have surpluses that can be redistributed. In addition 
there is a need to establish some new accounts to cover areas that had 
been overlooked when the original budgets were struck or to reflect 
qualitative additions to the Park project. However / the total will 
net exceed the amount previously approved . 

Tii .Explanation of Park Board Accounts Requiring Additional 

F'ano.i b'-^if. Rar:.-;..' ■ c. for Lew Accounts 


A de-c.c.±-e^ ixplaniiti-C-i outlinii'.g the reason why specific Park Board 
accounts require c.dditional rui-ds to balc-.'.ce is given below. The 
recjuirement for these additicna!:^ raiics ±3 offset by oth-^r account 
under expenditures as detailed in Section Ko. "'•^ • 


cent • d 
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Park Board _Explanation of Additional 
Account Code Funds Recpiired to Conyplet e 


(FINANCE: A7-4) 


61/450 


Top soil & Rock 


Additional Funds 
Required to Balance 

$88,374.18 


61/452 


-Original budget allowed $4 per yard- 

$10 per yard. 
-Equipment alone ran more than original budget 

due to weather being very poor during 76-77- 

much rain, 

-Three month strike delayed supply of mater- 
ials. 

-Park scheme was reworked in some areas chan- 
ging some contours. 
Drainage $30,000.00 

-Extensive bank retention work required under 
the northern junction of the park and Laurel 
Street Land Bridge. Cribbing required at 
junction of Sawyer's Lane & Greenchain. Both 
these items were not included in the detailed 
de s i gn scheme . 


61/455 


61/459 


61/463 


61/467 


. Anticipated Additional 

Tennis Court s-p^^jg Required to Complete 

-Original scheme called for 3 tennis courts. 
Thompson, Berwick, Pratt later proposed 
that 5 be built and that certain upgrading 
be done. The Park Board concurred. 

Paving 

-Initially no detailed plans available. 
-Even after detailed plans were available, 

changes were made (i.e. wheelchair access 

at far west of park) . 

Rock in Place 

-Rock work extended to include waterfall - 

not in original scheme. 

^ ^, , Anticipated Additional 

Adventure Playground-p^^^^g Required to 

Complete 

-Resident input, changes in design etc., have 
increased scope of pla^^ound area both in 
size and facilities. _ 

Sub- Total 


$65,000.00 


$21,600.00 


3,831.43 


$32,000.00 


$240,805.61 


New Accounts 
Required 


Gymnasium - Budget required 

An agreement has been reached between the 
School Board and Park Board whereby the 
Park Board will pick up the costs of in- 
creasing the gymnasiiam ceiling to permit 
certain games to be played. The School 
Board will allow community use of the faci- 
lities. 

Parking - Budget required 

■rm^^r:-. was a Uiinimal allowance made in the 
original Thompson, Berwick, Pratt budget 
estimates for Park visitor parking but this 
was not reflected at the time the Park Board 
accounts were struck. It is estimated that 
the above amount will provide sufficient 
parking for the Park visitor. 


$23,000.00 


$70,000.00 


cent 
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Clause No. 4 cont'd 

Retaining Wall - Budget required $15,000.00 


A portion of the park visitor parking area in 
the Heather Neighbourhood will require a re- 
taining wall to support the grade change bet- 
ween the surface parking and the parking 
structure . 

Contingency - $10,000.00 

10% of the value of the new accounts has been 
allocated as per the contingency allowance in 
the original budget. All monies re-allocated 
to accounts other than new accounts include 
a contingency allowance. 

Special Contingency $10#590.99 

This account has been established to deal 
with unforeseen repair work prior to comple- 
tion of the park. 

Sub-Total $128,590.99 

TOTAL $369,396.60 

IV. Reductions 

Economies in the amount of $369,396.60 have been achieved in Park 
Board accounts to offset the additional funds required for the 
foregoing accounts and for the establishment of the new accounts. 


V. Park Board Account Re-organization and New Accounts 

The following summary details how the accounts will be re-organized. 


Park Brd 
Account 
No. 


Park Brd 
Additional 
Funds to 
be Added 
to Account 


Park Brd 
Funds to 
be Reduced 
From Account 


Site Preparation 


Earth Moving 
Drainage 
Fees & Cont. 

61/450 
61/452 
61/453 

88,374.18 
30,000.00 

(46,595.93) 

Svib Total 

118,374.18 

(46,595.93) 

Planting & Plavfields 




Tennis Court 
Irrigation 
Fees & Cont. 

61/454 
61/465 
61/458 

65,000.00 

( 9,498.42) 
(60,343.30) 

Sub total 

65,000.00 

(69,841.72) 

Path Lighting & Street Furniture 




Paving 
Lighting 
Furniture 
Fees & Cont. 

61/459 
61/460 
61/461 
61/462 

21,600.00 

(59,582.27) 
(65,000.00) 
(27,077.48) 

Sub total 

21,600.00 

(151,659.75) 

Rocky Point Treatment 




Rock in Place 
Fees & Cont. 

61/463 
61/464 

3,831.43 

(13,299.20) 

Sub total 

3,831.43 

(13,299.20) 


cont'd.,,. 
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(FINANCE: A7-6) 


Washrooms 


Washrooms 


61/466 


(88,000.00) 
(88,000.00) 


Sub total 


Playfield Construction 


Adven. Play. 


61/467 


32,000.00 
32,000.00 

240,805.61 


Sub total 


Existing Account Sub Total 


New Accounts 


Gymnasium 
Parking 
Retaining Wall 
Contingency 
Special Cont. 


23,000.00 
70,000.00 
15,000.00 
10,000.00 
10,590.99 


New Accounts Sub Total 


128, 590.99 


TOTAL 


369,396.60 (369,396.60) 


VI. Recommendation 

The Development Consultant recommends that: 


The allocation of funds for Park Development in False Creek, 
Phase 1 be approved as listed in Item v of this report, with 
the City Manager being authorized to allocate the contingency 
funds as required. " 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Development Consultant be approved. 

5. Assessment Appeal - Pacific Centre Ltd. 

The Director of Legal Services submits the following 
report : 

"Last year Pacific Centre Ltd. appealed the assess- 
ment on Block 42 and the matter was dealt with at 
a lengthy hearing last October. We have just 
received the decision of the Assessment Appeal Board 
and while the assessment was in the main confirmed, 
the Board did instruct the Assessor to reduce the 
improvement assessment by 2.3 million dollars. 

The Board is of the view that that amount of increase 
from the previous year made by the Assessor is in 
violation of Section 24(6) of the Assessment Act. 
In my opinion the Board is incorrect in its conclusion 
and, I would recommend that I be given authority to 
institute the appropriate appeal to the Supreme Court 
pursuant to the provisions of the Assessment Act. " 

The City Manager RECOMMENDS the foregoing recommendation of the 
Director of Legal Services be approved. 


Continued . . . . 
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MANAGER'S REPORT, January 13, 1978 (FINANCE: A-7 - 7) 


6. Overall Civic Festivals and Provincial 
Bi-Centennial Program 

The Director of Social Planning reports as follows: 

"City Council on November 8, 1977, dealt with the overall 1978 Civic 
Festivals Program and unanimously approved various policy and opera- 
tional recommendations including the following: 

'That the overall 1978 Civic Festival Budget of $182,000 - as 
shown in the City Manager's report*dated October 25, 1977 be 
approved in principle and be re-affirmed by the 1978 Council.' 

This approval procedure was followed in order to meet a 1977 deadline 
set by the Provincial Government with regard to 20<; per capita 
matching grant in connection with the Captain Cook Bi-Centennial. 
At the same time, from a budgeting point of view, it makes it possible 
for the funds to be appropriated in 1978 based on the previous approval. 


The Director of Social Planning recdtinends 

A. That the approval of the overall 1978 Civic Festivals Budget of 
$182,000 as shown in the City Manager's report dated October 25, 
1977, be confirmed. 

B. That the City share amounting to $100,000 be approved in advance 
of the 1978 Revenue Budget. " 

The City Manager RECOMMENDS that the recommendations of the Director 
of Social Planning be approved. 

* (On file in the City Clerk's office.) 


FOR COUNCIL ACTION SEE PAGE(S)i^iblkl. 
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MANAGER'S REPORT, JANUARY 13, 1978 (PROPERTIES: A9-1) 


PROPERTY MATTERS 


RECOMMENDATION 

1. Sale of former Dog Pound site north side of 
200 Block East 2nd Avenue between Scotia and 
Prince Edward Streets 


The Supervisor of Properties reports as follows: 

"The former dog pound site, located on the north side of 
2nd Avenue between Scotia and Prince Edward Streets, 
is legally described as Lot A, Block 4, D.L. 200A. This 
property is 104.5 feet by 99 feet, zoned M-2, Heavy 
Industrial District. On April 27, 1976, Council approved 
that the old pound be demolished and the land be placed 
on the market upon completion of the new facility, 
proceeds from sale of the old site to be applied against 
the cost of the new pound site. 

On October 4, 1977, the cleared site was advertised for 
sale by sealed tender. Although several enquiries were 
received on the property, only one tender was submitted and 
this offer was made by the owner of Lot 23, abutting 
the old dog pound site to the west. The offer was 
considered too low and was returned. 

In a subsequent meeting this owner advised that he was 
planning to redevelop his property which had a frontage 
of 49.5 feet and he was primarily interested in the 
westerly half of the City-owned site to create a 100 
foot site for expansion of his industrial operation. 
Accordingly, this owner has now submitted an offer to 
purchase the westerly 50.5 feet + of the City-owned 
site for the sum of $64,994.00 on City terms plus 
proportion of current year's taxes, registration fees 
and administration fee. In addition, he is prepared 
to pay $150.00 towards the cost of survey and subdivision. 

This proposed sale would leave the easterly half of the 
site unsold. The property abutting this unsold parcel 
to the east is held by the Property Endowment Fund Board 
and is comprised of two lots extending almost to Prince 
Edward Street. The most easterly lot is restricted 
somewhat due to its tapering shape to the corner. Before 
placing this property on the market, the Supervisor of 
Properties is investigating the Engineer's requirements 
to open the lane. Due to the topography and severe grade 
separation of the land between 1st and 2nd Avenues, 
development of this lane, if it is to proceed, requires 
the co-operation of the property owner on 1st Avenue 
(Lots 4-7, Block 4, D.L. 200A) . A meeting was held with 
this owner and it is anticipated that he will have a 
decision in approximately six months on developing his 
property which may then permit opening of the through 
lane. 

The Property Endowment Fund Board was advised of the 
proposed sale of the westerly portion of the former dog 
pound site to the adjoining industrial owner. The 
Board approved, in principle, the purchase of the 
remaining portion by the Property Endowment Fund to give 
added flexibility to the remaining lands, subject to 
satisfactory resolution of Engineering problems 
associated with the assembled site. 


cont'd 
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Regular Council, November 24, 1970 6 

UNFINISHED BUSINESS (cont'd ) 

Capilano Stadium: Uses 

The Council considered a Board of Administration report dated 
November 16, 1970 in respect of uses for the Capilano Stadium, 
enclosing a report of the Director of Social Planning/Community 
Development dated September 22, 1970, as well as a copy of the 
Council Committee's report on the matter under date of May 14, 
1970. A communication from the Park Board, dated November 17, 
1970, sets out that Board's views and resolutions. 


On November 17th, Alderman Sweeney advised of interest in 
the use of the Stadium by the North West League of Professional 
Baseball. Alderman Sweeney stated that this Baseball group 
will be having a meeting in the near future and therefore is 
requesting the matter be postponed until the decision of this 
group is known in respect of establishing a franchise in 
Vancouver commencing with its 1971 baseball season. 

MOVED by Aid. Sweeney, 

THAT this whole matter be referred to the General Purposes 
Committee to meet with the various parties interested in using 
the Capilano Stadium, i.e. representatives of the North West 
League of Professional Baseball, the soccer interests. Park Board 
and Director of Social Planning/Community Development. 

- CARRIED 

COMMUNICATIONS OR PETITIONS 

1. Sunday Operation: 
Gastown 


It was agreed that a delegation from the Gastown Merchants 
Association be permitted to appear before the Council on Tuesday, 
December 1, 1970, as per request received. 


2 . Noise: Great Northern Train Whistles 

MOVED by Aid. Bird, 

THAT the Kiwassa Neighbourhood Services Association be 
permitted to appear before the Council in connection with their 
petition in respect of train whistles from the operation of the 
Great Northern railway trains using the tracks between Union and 
Powell Streets under the Hastings Viaduct. 

- CARRIED 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

H . Vancouver Fireboat No. 2 

The Council considered the following report, dated November 16, 
1970, submitted by the Fire Chief and the Board of Administration: 

"Your Board has received the attached report dated November 12, 
1970, from the Fire Chief. His recommendations (in brief) are 
that : 

(a) A new moorage site west of the Great Northern Dock at an 
annual rental of $1,738 be approved. 


cent *d . . . 
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(PROPERTIES: A9-2) 
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Clause No. 1 continued: 


In view of the foregoing it is recommended that the 
westerly 50.5 feet + of Lot A, Block 4, D.L. 200A be sold 
to the owner of abutting Lot 23, for the sum of $64,994.00 
on City terms plus proportion of current year's taxes, 
registration fees and documentation fees, the funds to 
be credited to Code 431/1703, subject to:- , 

(a) The westerly 50.5 feet + of Lot A and Lot 23 being 
consolidated to form a 100 foot industrial site. 

(b) The owner of Lot 23 to contribute $150.00 toward 

the costs of the survey and consolidation/subdivision; 

(c) The remaining portion of Lot A, Block 4, D.L. 20 OA 
be purchased by the Property Endowment Fund for the 
sum of $69,000.00, chargeable to Code 5927/9820 and 
credited to Code 431/1703, subject to satisfactory 
resolution of Engineering problems associated with 
assembly and sale of the remaining City lands in 
this block. 

(d) . The remaining lands, when consolidated, be disposed 

of in accordance with usual procedures and policies." 

The City Manager RECOMMENDS that the foregoing recommendation 
of the Supervisor of Properties be approved. 


2. Request to Purchase City-owned Lot C, 
Block 122, D.L. 196 

The Supervisor of Properties reports as follows: 

"The Christ Church of China wrote a letter to the Mayor dated 
December 19, 1977, requesting assistance in purchasing Lot C, 
Block 122, D. L. 196. A copy of this letter and a plan of the 
area are attached to the Report. 

On September 27, 1977, City Council approved the following 
recommendations of the Standing Conunittee on Planning and Dev- 
elopment Report dated September 23, 1977, which referred to 
Lots C and D, Block 122, D. L. 196. 

'THAT the Director of Planning be authorized to: 

(a) Review zoning. Development Guidelines, site size, existing 
subdivision, etc. to consider whether other uses (e.g. park, 
parking lot) may also be appropriate and whether the existing 
legal constraints on housing form make sense in 1977. 

(b) Explore the problem of existing police parking (150 cars) 
on the site and options for other locations. 

Cc) Explore land use options - housing, parking, park or comb- 
ination of these in consultation with S.P.O.T.A., Engineering, 
Parks Board and Police Department. 

(d) Prepare a staff report re future use, marketing and selling 
price of the site.' 

The Director of Planning advises that this report will likely be 
placed before Council in April, 1978. 

In view of the foregoing it is recommended a copy of the letter from 
the Christ Church of China be forwarded to the Director of Planning 
for consideration in the review, and the Christ Chiirch of China be 
informed that no action will be taken on Lot C, Block 122, D.L. 196, 
pending receipt of the report from the Director of Planning. " 

The City Manager suhanits the foregoing recommendation of the Supervisor of 
Properties for RECOMMENDATION. 

FOR COUUCIL ACTiOH SEE ?m^ .kl - 
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LAW DEPARTMENT 


January 17, 197 8 


TO: 


Vancouver City Council 


SUBJECT : 


Assessment: Business Tax Appeals in 
Relation to N.H.B. Piers 


CLASSIFICATION: Recommendation 


The Director of Legal Services submits the following report: 

"For some years the City has been involved in 
litigation with respect to the assessability 
for business and real property taxes of the 
operators of several N.H.B. piers being described 
over the years as Ballantyne, Centennial, Lapointe 
and Vanterm. Decisions to date have held that the 
operators are not assessable as occupiers in that 
the occupation is not exclusive. The decision 
with respect to business tax is being appealed and 
it is recommended that the decisions with respect 
to the real property assessments contained in the 
decision of the Assessment Appeal Board dated 
December, 1977, be appealed, and the Assessment 
Appeal Board be required to state a case with 
respect to such decisions. 

It is further recommended that in the event the 
Assessor determines that the occupiers should be 
shown on the roll as exempt in 1978, the City 
appeal the decisions of the Assessor." 


FOR CO'JNOl ACTION SEE FAGE(S) ..<fo„6. 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


January 5/ 1978 


A meeting of the Standing Committee of Council on Finance 
and Administration was held on Thursday, January 5/ 1978/ at 
approximately 1:30 p.m., in the No. 1 Committee Room, third 
floor. City Hall. 

PRESENT ; Mayor Volrich (Chairman) 
Alderman Brown 
Alderman Gibson 
Alderman Marzari 
Alderman Puil 


ABSENT: 


Alderman Gerard 


ALSO 
PRESENT! 


Alderman Bellamy 
Alderman Ford 
Alderman Kennedy 


CLERK: 


G. Barden 


RECOMMENDATION 

1. Vancouver Museum & Planetarium 
Association - Contract Renewal 

On December 13, 1977, City Council referred consideration 
of a Manager's report dated December 5, 1977, (copy circulated), 
to a special meeting of the Finance and Administration Committee 
with the Vancouver Museiam & Planetarium Association, with all 
members of Council invited to attend. At the same time. Council 
extended the present agreement between the City and the 
Association for two months to February 28, 1978. The Committee 
had for consideration copies of letters dated December 8th, 
November 10th, and October 13th, 19.77, from the Vancouver Museum 
& Planetarium Association and a memo dated January 3, 1978, from 
the City Manager.* 

The Association also circulated at the meeting three 
additional sheets of information covering 'Volunteer Program 
Statistics', 'In House School Programs for 1977' and 'Cost 
Analysis of the Vancouver Museums and Planetarium' for the year 
1976'.* 

Mr. B. Wilson, President, Mr. Michael Shields, Vice-President, 
Mr. C. Tosdevin, Director, Mr. Martin Lindsley, Treasurer and Ms. 
E. Armstrong, Chairman, Development Committee, Vancouver Musevmi & 
Planetarium Association, spoke to the Association's request for a 
cultural grant for the operation of the two Museums and the 
Planetarium in the amount of $659,175, this amount to be increased 
annually by an amount equal to the general salary increase granted 
to City employees under any contracts signed by the VMREU 
subsequent to December 31, 1977, and the maintenance costs of the 
Complex in the amount of approximately $290,000 be absorbed by the 
City giving a total amount requested of $950,000. 

Mr. Wilson stated that the Association has transformed the 

Complex, during the five year period of its lease, from a rather 
drab institution with low internal morale to one which contributes 
significantly to the cultural life of the City and Province. It 
has received an annual grant from the City which is, excepting 
only inflation of salaries and wages, below the 1972 cost, the last 
year the Complex was operated by the City and that year included a 
six week strike by Civic staff. This expenditure was the lowest 
by far of the five last operating years of the Complex by the City. 

cont ' d . . . . 

* (On file in the City Clerk's Office) 
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Report to Council 

Standing Committee on Finance 

& Administration, January 5, 1978 ( 1-2) 

Clause No. 1 cont'd 

Despite this minimal support level, the Association has made 
significant capital improvements to the Complex. While it is 
realized that the absolute size of the City grant compares 
favourably with other major grants to cultural organizations, in 
its case, this supports the maintenance of the Complex as well 
as the two Museums and the Planetarium. The cultural grant 
amounts to about $130,000 each. Mr. Wilson also advised that the 
Association has doubled admission fees to the Museums and recently 
implemented Monday closing for the Winter giving a six day week. 
These changes have been embodied in its budget picture for 1978. 
Also, increased rates for out of the City children are being 
investigated. 

The matter of adequate transportation to the Complex was 
discussed and the Committee was advised that the Association has 
pursued this without success with B.C. Hydro. The Mayor stated 
he would endeavour to meet with Mr. Bonner to pursue the matter 
further. It was suggested that the hotels should provide a 
jitney service. The Association agreed that improved transportation 
would increase attendance. 

It was suggested that maintenance funds should be a separate 
grant as the City should be responsible for maintenance costs and 
it would give a truer picture of the amount of the cultural grant. 
The question of maintenance of the physical plant being carried 
out by the Musexam staff as opposed to City staff was discussed. 
The Association stated it would prefer to have its own 
maintenance staff. The City Director of Construction and Maintenance 
stated there are certain advantages for the staff to remain with 
the Museum but there would also be definite advantages in having 
the maintenance carried out by City staff. He felt the physical 
plant is suffering under the present system. It was noted that 
this area of concern would be investigated further by City officials. 

The level of staffing was questioned and the Director of 
Museums and Planetarium agreed to supply details on salary and 
personnel levels over the past three years to Council. 

Following further discussion, it was 

RECOMMENDED 

A. THAT City Council approve a grant at the same level of 
funding in 1978 as approved for the Vancouver Museums & 
Planetarium Association in 1977, being $861,175, revision 
of the amountly only to include wage increases for 1978. 

B. THAT the City grant be reduced by the amount of any funds 
received by the Association from the Provincial Government 
in the form of a general operating grant. 

C. THAT the Vancouver Museums & Planetarium Association be 
required to charge fees to out of City schools and other 
outside groups to recover appropriate proportion of costs. 

D. THAT the City assume responsibility for major capital 
replacement at the option of the City. 

E. THAT, if the Association finishes an operating year with 
a deficit, it be required to fund that deficit from its 
own sources then reclaim it in the following year by 
including it as a budget item in that year's balanced 
budget. 

F. THAT operating profits be used either to assist the 
following year's operating budget, or, if it is desired, 
to use them for capital purposes subject to City Council 
approval . 

cont'd. . . . 
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Report to Council 

Standing Committee on Finance 

& Administration, January 5, 197 8 

Clause No. 1 cont'd 


( 1-3) 


G. THAT the financial statements for the Complex be to the 
reasonable satisfaction of the City's Director of Finance. 

H. THAT the Association follow the same pay and benefit rules 
and procedures as the City for both unionized staff and 
the management group. 

I. THAT the City be responsible for the deductible portion 
of the liability insurance for the artifacts at the 
Complex . 


The meeting adjourned at approximately 3:15 p.m. 


FOR COUNCIL ACTION SEE PAGE(S) .fe^ 


CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 


A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, January 24, 1978, in the Council Chamber, 
commencing at 2:00 p.m. 


PRESENT : Mayor Volrich 

Aldermen Brown, Ford, Gerard, Gibson, 
Harcourt, Kennedy, Marzari 
and Rankin. 

ABSENT : Alderman Bellamy 

Alderman Puil (Leave of Absence) 

CLERK TO THE COLTSICIL : D.H. Little. 


PRAYER 

The proceedings in the Council Chamber were opened with 
prayer, offered by the Civic Chaplain, the Reverend Walter A. 
Lexvold, Pastor of Dunbar Lutheran Church, Vancouver. 

'IN CAMERA' MEETING 

The Council was advised there were matters to be considered 
'In Camera' later this day. 

ADOPTION OF MINUTES 

MOVED by Aid. Gerard 
SECONDED by Aid. Harcourt 

THAT the minutes of the Regular Council Meeting of January 
17, 1978, with the exception of the 'In Camera' portion, 
be adopted. 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Ford 
SECONDED by Aid. Gibson 

THAT this Council resolve itself into Committee of the Whole 
Mayor Volrich in the Chair. 

- CARRIED UNANIMOUSLY 


DELEGATIONS 

1. Family and Juvenile Courts, 
2625 Yale Street. Report 
of Family Court Committee - 197 7 

Mr. Patrick Graham, Vice-chairman, Family Court Committee, 
presented a brief on the activities of the Committee for 1977. 
Mr. Graham also detailed the deplorable state of the facility at 
2625 Yale Street and the poor conditions effecting staff and 
persons detained therein. The brief concluded with the 

recommendation that Council formally request that the Attorney 
General take immediate steps to re-locate and re-organize the 
Family and Juvenile Courts. 


Cont'd 
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Regular Council, January 24, 1978. 2 

DELEGATIONS (Cont'd) 

Family Court Committee (Cont'd) 

MOVED by Aid. Ford 

THAT the foregoing recommendation of the Family Court Committee 
be approved and a report be submitted to Council immediately on 
by-law or other infractions relating to health, fire and electrical 
matters insofar as the operation of the Family and Juvenile Court 
Building at 2625 Yale Street is concerned; 

FURTHER THAT it be understood the City intends to terminate 
the lease with the Provincial Government as soon as possible. 

- CARRIED UNANIMOUSLY 

The City Manager advised that the lease with the Provincial 
Government on the premises in question, was on a month-to-month 
basis . 

MOVED by Aid. Rankin 

THAT the Provincial Government be given thirty days notice 
on termination of the existing lease of 2625 Yale Street. 

- (tabled) 

MOVED by Aid. Brown 

THAT the foregoing motion of Alderman Rankin be tabled 

pending receipt of the report from the administration, on the 

condition of the building. , 

- CARRIED UNANIMOUSLY 


2 . 1903-1909 West Broadway 

The Council considered a report dated January 16, 1978 
from the City Manager on the property at 1903-1909 West Broadway, 
which detailed the history of the development as well as the 
problems concerning the required parking for the building. 

Mr. W. A. Street, representing Mr. Babcock, the owner of 
the building, addressed Council proposing a relaxation of the 
Zoning and Development By-law re the provision of the regular 
parking and loading facilities. In the City Manager's 

report it was pointed out that the by-law does not permit 
Council to relax off-street parking and loading requirements 
and that the refusal by the Director of Planning may be 
appealed to the Board of Variance. It was also suggested 
that the owner should demonstrate that every effort has been 
exhausted to obtain off-street parking in the area. 

Mr. Street also filed with Council a letter, dated 
January 10, 197 8, from the Kitsilano Workshop, a tenant in 
the building, indicating that its participants generally use 
public transport, have not heard complaints about parking, 
and are able to obtain parking on the streets when required. 

MOVED by Aid. Gerard 

THAT the Director of Planning be requested to give further 
consideration to this matter, taking into account the special 
circumstances with respect to this particular case, and, should 
relaxation not be granted, the applicant be advised he may appeal 
to the Board of Variance. 

- LOST 

(Aid. Brown, Ford, Gibson, Marzari and Rankin opposed) 


105 


Regular Council Meeting, January 24, 1978. . . . . . 3. 


DELEGATIONS (Cont'd) 


3. Part Report of Standing Committee 
on Planning and Development: 
(January 12, 1978) 

P.N.E. Proposals by Hamilton, 
Doyle & Associates. 

Council noted a report dated January 12, 1978, from the 
Planning and Development Committee concerning the 'proposed 
action plan' for the Pacific National Exhibition. In this 
regard Council received delegations from the following, 
criticizing and commenting on the proposal: 

Mr. Jim Cork - Hastings-Sunrise Action Council (brief filed) 

Mrs. Margaret Mitchell - Vancouver East NDP (brief filed) 


MOVED by Aid. Harcourt 

THAT the representations given this day be received. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Rankin 

THAT the recommendations of the Committee be tabled until after ^ 
the proposed meeting with the Pacific National Exhibition Board 
of Directors. 

- LOST 

(Aid. Brown, Ford, Gibson, Harcourt, Kennedy, 
Marzari and the Mayor opposed) 

MOVED by Aid. Harcourt 

THAT recommendations A, B, C, G and H of the Committee, 
as contained in this report, be approved. 

- CARRIED 

(Aid. Gerard opposed) 

MOVED by Aid. Harcourt 

THAT recommendation D of the Committee, as contained in 
this report, be approved. 

- (amended) 

MOVED by Aid. Marzari (in amendment) 

THAT there be added to recommendation D, the following words 
'including citizen representation from the area.' 

- CARRIED 

(Aid. Kennedy opposed) 

The amendment having carried, the motion as amended was 
put and CARRIED UNANIMOUSLY A 

MOVED by Aid. Harcourt 

THAT recommendation E of the Committee, as contained in 
this report, be approved. 

- CARRIED 

(Aid. Marzari and Rankin opposed) 

MOVED by Aid. Harcourt 

THAT recommendation F of the Committee, as contained in 
this report, be approved. 

- CARRIED 

(Aid. Marzari and Rankin opposed) 
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COMMUNICATIONS OR PETITIONS 

1. Request for permission to sell 

Food and Wine at Italian Carnival 
on February 3, 4, 5, 1978 |_ 

Council noted a letter dated January 13, 1978, from the 
Italian-Canadian Business and Professionals* Association of 
British Columbia, as follows: 

"The Italian Canadian Business and Professionals* Association 
of British Columbia requests your permission to sell food 
and wine by the glass and by the bottle at the Italian 
Center, 3075 Slocan Street, Vancouver, B.C. during our 
Italian Carnival to be held on the following dates: 

February 3rd from 6 P.M. to 12 P.M. 
February 4th from 2 P.M. to 12 P.M. 
February 5th from 12 NOON to 10 P.M." 


MOVED by Aid. Kennedy 

THAT the foregoing application be approved subject to the 
following conditions: 

(a) Approval by the Chief Constable 

(b) Any food concessions to be approved by the 
City Health Department 

(c) The applicant obtaining the necessary special 
event liquor permits from the Liquor Control 
& Licensing Branch 

(d) Proper Supervision by the organizers. 

- CARRIED UNANIMOUSJiY 


2. Proposed Charter Amendment: 
Zoning Changes 

Under date of January 16, 1978, the Director of Legal 
Services submitted the following letter: 

•■ On January 10, 1978, Council approved a reconmendatlon of 
Mayor Volrich with respect to dealing with Zoning By-law 
amendments. The change is to the effect that a two- thirds 
vote of the members present is necessary to pass an amend- 
ment, similar to the Municipal Act. 

A point needs clarification. Does Council mean to continue 
the present practice that only those members present at the 
Public Hearing may vote When the By-law is brought forward 
and that that is now two-thirds rather than a simple majority, 
or does it wish to adopt the Municipal Act which requires 
two-thirds of the Council members present When the By-law is 
being considered? The Municipal Act permits an alderman the 
right to vote even though he did not attend the Public Hearing 
provided he has received all written material. 

I would appreciate clarification. " 


MOVED by Aid. Brown 

THAT, in further clarification of the action of Council 
taken on January 10, 1978, when application for a Charter 
amendment was authorized, whereby any Zoning By-law amendment 
would require at least tvra-thirds vote of those Members of 
Council present, the present practice be continued, i.e. 
only those Members of Council present when the Public Hearing 
was held would be permitted to vote on the amending by-law. 


- CARRIED UNANIMOUSLY 
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3. Request to Hold Sunday 
Evening Soccer Gaines 

In a letter dated January 16, 1978, Vancouver Whitecaps 
Soccer Club submitted a request that the starting times of 
its games be extended on Sunday evenings to 8. p.m. 

MOVED by Aid. Kennedy 

THAT the Director of Legal Services be instructed to apply 
for a Charter amendment to provide for a finishing time of 
10.00 p.m. for all sports listed in the Sunday Sports By-law. 

- LOST 

(Aid. Gerard, Gibson, Harcourt, Marzari and Rankin opposed) 

MOVED by Aid. Brown 

THAT the Pacific National Exhibition Board of Directors 
be requested to make every effort to stagger the times of the 
various sports events held at the P.N.E. to lessen the impact 
on traffic patterns. 

- CARRIED UNANIMOUSLY 


4. Dinner for Task Force 
on Canadian Unity 

In a letter dated January 24, 1978, the Mayor recommended 
that Council host a dinner during the visit of the Task Force 
on Canadian Unity. 

MOVED by Aid. Kennedy 

THAT a Civic Dinner be arranged on February 8, 1978, during 
the visit of the Task Force on Canadian Unity. 

- CARRIED UNANIMOUSLY 


The Council recessed at approximately 
3.5 p.m., and, following an 'In Camera' 
meeting in the Mayor's Office, reconvened 
in the Council Chamber at 4.2 p.m. 


Resular Council, November 24, 1970 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont 'd) 
Vancouver Fireboat No. 2 (cont'd) 

(b) Funds estimated at $75,000 be approved for provision of 
firefighters' quarters, water, electrical and sewer ser- 
vices and for provision of moorage floats and alarm 
hookup at the new site. 

(c) The Naval Architects bo authorized to prepare detailed 
specifications and drawings and proceed to call tenders 
for the refitting of Vancouver Fireboat No. 2. 

(d) The work on the Vancouver Fireboat No. 2 be completed 
without delay. 

The Fire Chief has been informed by the Fire Department 
Chief Mechanic that inspections (made under the Canada 
Steamship Act) which have been delayed for two years, 
will reveal that one propulsion engine and the fuel tanks 
will not meet required standards, in which circumstances 
the boat will be declared unserviceable. Such inspections, 
it is reported, must be completed before June 1971. 

(e) The 'J.H. Carlisle' (which will be moved to Burrard 
Inlet in June 1971) be manned and used for fire pro- 
tection purposes during the period in which the Vancouver 
Fireboat No. 2 is decommissioned for conversion and refit 
purposes . 

1 . Report of the Director of Finance 

(a) Provision of Funds 

i , Moorage Facilities in Burrard Inlet 

The 1971 Revenue Budget appropriation for rental 
of the moorage site would be increased from 
$1,630 to $1,738 to provide for the higher rental. 

ii . Construction of Building 

Funds, estimated at $75,000, would be included in 
the 1971 Revenue Budget to provide for the cost 
of purchase and installation of the prefabricated 
building and other services at the new moorage 
site. 

i i i . Conversion of Vancouver Fireboat No. 2 

In 1970, City Council set aside $130,000 of supple- 
mentary capital funds to provide for the estimated 
first year cost of refitting the Vancouver Fire- 
boat No. 2. The balance of funds required would 
be included in the 1971 Supplementary Capital 
Budget . 


(b) Property Taxes 

i . Private Operators on the Waterfront 

In common with all other property owners elsewhere 
in the City, these operators pay full property 
taxes on assessed land to the fifty foot water mark, 
piers and other improvements and machinery values. 
Private operators on land leased from the National 
Harbours Board pay property taxes on the same 
improvement assessment basis as those on privately 
owned properties. 
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At this point in the proceedings , Alderman Harcourt left 
the meeting. 


CITY MANAGER'S AND OTHER REPORTS 


A. MANAGER'S GENERAL REPORT 
JANUARY 20, 1978 

Works & Utility Matters 
(January 20, 1978) 

The Council considered this report which contains two 
clauses identified as follows: 

CI. 1: Tender No. 58-77-6 - Supply of Ready-Mixed Concrete 
CI. 2: Sewer Reconstruction - Lane South of 13th Avenue 
West of Woodland Drive - Metric Project 

Clauses 1 and 2 

MOVED by Aid. Rankin, 

THAT the recommendations of the City Manager contained in 
Clauses 1 and 2 be approved. 

- CARRIED UNANIMOUSLY 


Building & Planning Matters 
(January 20, 1978) 

1636 West Broadway (Peter Pan 
Ballroom) (clause 1) 


MOVED by Aid. Rankin, 

THAT this Clause be received for information. 

- CARRIED UNANIMOUSLY 


Finance Matters 
(January 20, 1978) 

The Council considered this report which contains four 
clauses identified as follows: 

CI. 1: Staff Requirements - Local Improvement Branch - 

Revenue and Treasury Division 
Cl. 2: Annual Conference Attendance - Records Officer - 

City Clerk's Office 
Cl. 3: 'Operating Expenses' of the Queen Elizabeth 

Parking Garage 
Cl. 4: Renewal of Lease - The Queen Elizabeth Parking 

Garage & Manager's Report on Garage Expenses 

Clauses 1, 2, 3 and 4 

MOVED by Aid. Kennedy, 

THAT the recommendations of the City Manager contained in 
Clauses 1, 2, 3 and 4 be approved. 

- CARRIED UNANIMOUSLY 
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Personnel Matters 
(January 20, 1978) 

Day Off in Lieu of Dominion 
Day (Clause 1) 

MOVED by Aid. Brown, 

THAT the recommendation of 
this Clause be approved. 


the City Manager contained in 

- CARRIED UNANIMOUSLY 


Property Matters 
(January 20, 1978) 

■ The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Dedication of Portion of City-owned Lot for 

Street Purposes - S/W corner Pacific and Howe 

CI. 2: Change of Name on Lease (Bantam Holdings Ltd. 
to Holt Glass Ltd. ) 

CI. 3: Lease of Library Premises at 10th and Sasamat 

Clauses 1, 2 and 3 

MOVED by Aid. Brown, 

THAT the recommendations of the City Manager contained in 
Clauses 1, 2 and 3 be approved. 

- CARRIED UNANIMOUSLY 


B. Federal Employment Program Canada 
Works Phase III (1978-1979) Young 
Canada Works (197 8) 


MOVED by Aid. Kennedy, 
THAT 

(a) The City participate in Young Canada Works (1978) 
to a maximum of $90,000, with this amount being 
approved in advance of the 197 8 Revenue Budget; 

(b) The Standing Committee on Finance and Administration 
be authorized to select the proposals to be submitted 
to Canada Manpower and to establish priorities among 
the projects; 

(c) The City Engineer or his representative be authorized 
to sign the application forms and the agreement on 
behalf of the City and to make minor adjustments where 
required . 

- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

C. Contract for Lighting 
Capilano Stadium 

During consideration of this item, Council noted a telegram 
from United Power Limited, Vancouver, requesting permission to 
submit a proposal either on a tender and drawing basis or as a 
total proposal designed and installed. 


MOVED by Aid. Rankin, 

THAT the recoitunendation of the City Manager contained in 
his report dated January 23, 1978, be approved. 

- CARRIED 

(Alderman Kennedy and the Mayor opposed) 


At this point in the proceedings. Alderman Harcourt joined 
the meeting. 


STANDING COMMITTEE REPORTS 

I. Report of Standing Committee 
on Finance & Administration, 
January 12, 1978 

Departmental Review - Board of 
Parks & Recreation (Clause 1) 

MOVED by Aid. Brown, 

THAT the recommendation of the Committee contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 


II. Part Report of Standing Committee 
on Community Services, 
January 12, 1978 

The Council considered this report which contains five 
clauses identified as follows: 

CI. 1: Requests for Sale of Surplus City Furniture and 

Equipment - Axis Mime Theatre and Social Planning 
and Review Council of B.C. 

Liquor Permit Application - Corner West Broadway 
and Ash Street 

Liquor Permit Application - 2350 Commercial Drive 
U.B.C.M. Survey re Neighbourhood Pubs 
Community Services Committee Outstanding List 

Clauses 1, 2, 3 and 5 

MOVED by Aid. Marzari, 

THAT the resolution of the Committee contained in Clause 1 
and the recommendations of the Committee contained in Clauses 2, 
3 and 5 be approved. 

- CARRIED UNANIMOUSLY 


CI. 

2: 

CI. 

3: 

CI. 

4: 

CI. 

5: 
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STANDING COmiTTEE REPORTS (cont'd) 

Part Report of Standing Committee 

on Community Services, 

January 12, 1978 (cont'd) 

U.B.C.M. Survey re Neighbourhood 
Pubs (Clause 4) 


When considering this Clause, Council noted a brief dated 
January 17, 1978, prepared by Alderman Marzari, Acting Chairman 
of the Community Services Committee, in response to a questionnaire 
from the U.B.C.M. Pub Committee. 

MOVED by Aid. Marzari, 

THAT this Clause be received for information; 

FURTHER THAT the recommendation contained in the brief 
dated January 17, 1978, re Neighbourhood Pubs, be approved. 

- CARRIED UNANIMOUSLY 


III. Part Report of Standing Committee 
on Planning and Development, 
January 12, 197 8 

The Council considered this report which contains four 
clauses identified as follows: 


CI. 1: Status of Rezoning Applications 

CI. 2: Floating Homes and the Aquatic Community Study 

CI. 3: Central Area Pedestrian Weather Protection 

CI. 4: Planning Programme in the Area West of City Hall 


Clauses 1 and 2 

MOVED by Aid. Gibson, 

THAT the recommendations of 
Clauses 1 and 2 be approved. 


the Committee contained in 

- CARRIED UNANIMOUSLY 


Clauses 3 and 4 


MOVED by Aid. Har court, 

THAT the recommendations of the Committee contained in 
Clauses 3 and 4 be approved. 

- CARRIED UNANIMOUSLY 


IV. Report of Standing Committee 
on Finance & Administration, 
January 12, 197 8 

The Council considered this report which contains two 
clauses identified as follows: 

CI. 1: B.C. Cancer Foundation - Request for Grant 

Equal to Property Taxes 
CI. 2: 197 8 Changes in Taxation 

Clauses 1 and 2 


MOVED by Aid. Brown, 

THAT the recommendations of the Committee contained in 
Clauses 1 and 2 be approved. 

- CARRIED UNANIMOUSLY 
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G.V.R.D. Matters 

The Mayor advised that following the regular G.V.R.D. 
meeting on January 25, 1978, there will be a special meeting 
on rapid transit. Reference was made to a memorandixm dated 
January 24 , 19,78 , from the Director of Finance and City Engineer 
giving additional information on the proposed Inner Area Light 
Rapid Transit. 

The Mayor stated he had met with representatives of the 
G.V.R.D. and it had been agreed that the matter of rapid transit 
would be further discussed at the G.V.R.D. meeting tomorrow 
and that the matter may be referred to the G.V.R.D. Transportation 
Committee for further consideration. 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Rankin, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Rankin, 
SECONDED by Aid. Harcourt, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


BY-LAWS 


1. BY-LAW TO AMEND BY-LAW No. 4 450, 
BEING THE LICENSE BY-LAW 
(Teenage Discotheques) 

MOVED by Aid. Rankin, 
SECONDED by Aid. Ford, 

THAT the By-law be introduced and read a first time. 

- CARRIED 

(Alderman Marzari opposed) 


The By-law was read a first time and the Presiding Officer 
declared the By-law q^en for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Rankin, 
SECONDED by Aid. Ford, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED 

(Alderman Marzari opposed) 
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BY-LAWS (contti) 

2. BY-LAW TO AMEND BY-LAW NO. 4 786, 
BEING THE HOSPITAL PATIENTS 
VOTING BY-LAW 


MOVED by Aid. Brown, 
SECONDED by Aid. Gibson, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments , it was 

MOVED by Aid. Brown, 
SECONDED by Aid. Gibson, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


3. BY-LAW TO DEFINE AND PRESCRIBE THE POLLING 
DISTRICTS IN THE CITY OF VANCOUVER IN WHICH 
THE ELECTORS OF THE CITY SHALL VOTE, AND TO 
DEFINE AND PRESCRIBE POLLING DISTRICTS IN 
SCHOOL DISTRICT NO. 39 (VANCOUVER) IN WHICH 
SCHOOL ELECTORS SHALL VOTE 


MOVED by Aid. Brown, 
SECONDED by Aid. Gibson, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNAiaMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments , it was 

MOVED by Aid. Brown, 
SECONDED by Aid. Gibson, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

4. BY-LAW TO AMEND BY-LAW NO. 2046, 
BEING THE POUND BY-LAW 


MOVED by Aid. Harcourt, 
SECONDED by Aid. Kennedy, 

THAT the By-law be introduced and read a first time. 

- CARRIED 

(Alderman Brown opposed) 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments , it was 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Kennedy, 

THAT the By-law be given second and third readings and the 

Mayor and City Clerk be authorized to sign and seal the By-law, 

- CARRIED 

(Alderman Brown opposed) 
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MOTIONS 

1. Plebiscite on Commercial Pornography 

MOVED by Aid. Kennedy, 
SECONDED by Aid. Gibson, 

THAT WHEREAS public opinion is split on the propriety of 
Council's interventions in the field of commercial pornography; 

AND WHEREAS such interventions are being interpreted as 
interference in the area of human rights; 

AND WHEREAS regulatory measures are often deemed to be 
the imposition of the moral standards of members of Council; 

THEREFORE BE IT RESOLVED THAT public opinion and direction 
be sought by the holding of a plebiscite at the time of the 
1978 Civic Elections. 

- LOST 

(Aldermen Brown, Ford, Gibson, Har court, Marzari, 
Rankin and the Mayor opposed) 


ENQUIRIES AND OTHER MATTERS 

Assessed Value of Block 80 

At the last meeting of Council, the City Manager was 
requested to report on the assessed value of Block 80. The 
Executive Assistant to the. City Manager advised that the 
assessed value of Block 80 is as follows: 

Land $6,175,000.00 
Improvements $ 930,900.00. 


Alderman Harcourt - 

Complaint re Traffic Hazard 

in Lane at Kingsway & Beatrice 


referred to a complaint from a 
citizen with respect to a traffic 
hazard in the lane at Kingsway and 
Beatrice and requested Council give 
consideration to some form of 
compensation to the citizen 
concerned. It was agreed to defer 
consideration of this item to the 
next meeting of Council 'In Camera' 
and that the inf ormSEtion concerning 
this matter be circulated at that 
time. 


Change in Deputy Mayor 
Roster, 1978 


MOVED by Aid. Brown, 

THAT the Deputy Mayor schedule for 1978 be changed as 
follows : 

Deputy Mayor for July - Alderman Gerard 
Deputy Mayor for August - Alderman Gibson. 

- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 5:00 p.m. 


MANAGER'S REPORT 


January 16, 


1978 


TO: 


Vancouver City Council 


SUBJECT: 


ZONE: 


1903 - 1909 West Broadway 
Lot 11, Blk. 326, DL.526 
C-3A, Lot Size: 50' x 113' 


CLASSIFICATION: 


INFORMATION 


Director of Planning reports as follows: 

" This report refers to a communication dated December 12, 
1977 from Street and Co., Barristers and Solicitors (copy 
attached) . 


The site is located on the northwest corner of Broadway and 
Cypress Street and is zoned C-3A Commercial District Schedule. 


Development Permit #2403, issued on April 26, 1957, approved 
the construction of a two storey office building with the 
provision of the required off-street parking spaces on a 
separate registered site immediately north of this site 
across the lane at 192 8 West 8th Avenue, Eh'J , WJgS, E%8, A & B 
of 9 & 10, Blk. 326, DL 526. 

Subsequently, a Development Permit Application was filed with 
the City on October 14, 19 75, to construct an apartment 
building containing thirty-two (32) dwelling units on the 
parking site of 1928 West 8th Avenue (zoned RM-3B) . The 
Director of Legal Services advised that the issuance of the 
Development Permit could not be withheld providing the 
proposed development complied with the regulations of the 
Zoning and Development By-law and the onus was on the owner 
of the office building to provide parking elsewhere for his 
development. Accordingly, Development Permit #71821 was 
issued on January 21, 1976, permitting the construction of 
the apartment building. Consequently, the removal of the 
parking facilities on this site makes the original building, 
19 03 - 1909 West Broadway, in contravention of the Zoning 
and Development By-law. 

On May 11, 19 76, the owner of the building at 19 03 - 19 09 
West Broadway was requested to relocate the required off- 
street parking spaces in accordance with the requirements of 
the Zoning and Development By-law. 

On May 17, 1976, a reply was received from Boughton & Co., 
who, on behalf of W. Babcock & Co. Ltd. , stated that they 
were in the process of foreclosure of the property. They, 
therefore, requested that enforcement action be withheld 
for a period of seven months so that their litigation could 
be completed. 

As requested, enforcement action was therefore withheld for 
a period of seven months expiring December 31, 19 76. 

On December 28, 1976, Shumiatcher Galovics, Architects, on 
behalf of W. Babcock & Co., submitted a Development Permit 
Application to alter the existing office building to provide 
five off-street parking spaces and to request for the relax- 
ation of parking and loading facilities. This Development 
Permit Application was refused for the reason that there are 
considered to be insufficient peculiarities of site in order 
to warrant the relaxation of the nineteen required off-street 
parking spaces to five, and the three required loading spaces 
to nil. 


Site Description 


History of Development 


../2 


Manager's Report, January 16, 
1903-1909 West Broadway (Cont'd) 


1978 


116 

2 


On April 26, 1977, enforcement action was further withheld 
until May 30, 19 77 to enable the owner to make a Development 
Permit Application for the provision of the off-street 
parking facilities at another location. 

No further Development Permit Application was received and 
the City of Vancouver is now in the process of issuing the 
final notice to the owner in accordance with Section 6 of 
the Zoning and Development By-law to provide the required 
off-street parking, loading and unloading spaces in accord- 
ance with the requirements of the Zoning and Development 
By-law within thirty days of the receipt of the notice. 

On December 12, 1977, Street and Co., Solicitors for 
W. Babcock & Co. Ltd. had submitted the attached letter 
(marked Appendix A) to the City, requesting the City to grant 
a relaxation for the provision of the required parking and 
loading facilities for this development at 1903 - 1909 West 
Broadway. 

Parking Requirement for Existing Uses 
of the Building 

According to the drawings submitted by Shumiatcher Galovics, 
Architects in December 1976, the existing uses in the building 
would require 19 off-street parking spaces and three off- 
street loading and unloading spaces. It is noted that only 
five off-street parking spaces could be provided at the back 
of the building, off the lane. 

In the light of the above circumstances, the City Engineering 
Department was consulted. The Traffic Engineer does not 
consider any relaxation should be granted for this development 
as this would create a precedent to many other Development 
Permits which have been issued with parking on separate sites. 

Provision of Off-street Parking Facilities 
on Separate Site 

It is to be noted that a nvunber of Development Permit 
Applications have been approved with parking being provided 
on separate sites. It is therefore suggested that the owner 
should demonstrate that every effort has been exhausted to 
obtain off-street parking in the area. 

It should also be noted that the Zoning and Development By-law 
does not permit City Council to relax off-street parking and 
loading requirements. Under the terms of the Vancouver 
Charter, a refusal of the Director of Planning to relax such 
provisions may be appealed to the Board of Variance. Such 
appeals, however, must be filed within fifteen (15) days of 
the date of refusal." 

The City Manager submits the foregoing report for the INFORMATION 
of the City Council. 


DELEGATION: 


Mr. W.A. Street. 
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PART REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


JANUARY 12, 1978 


A meeting of the Standing Committee of Council on Planning 
and Development was held in the No. 2 Committee Room, Third Floor, 
City Hall, on Thursday, January 12, 1978 at approximately 1:40 p.m. 

PRESENT : Alderman Harcourt, Chairman 

Alderman Brown 

Alderman Gibson 

Alderman Kennedy 

Alderman Puil 

CLERK TO THE 

COMMITTEE : M. L. Cross 


RECOMMENDATION 


1 . P.N.E. Proposals by Hamilton, Doyle & Associates 

The Committee considered a report of the City Manager dated 
December 30, 1977, forwarding a report of the Director of Planning 
and City Engineer dated December 21, 1977 (copy circulated). 


The purpose of the report is to advise Council of areas cf 
probable concern to the City which would be raised if the P.N.E, 
proceeds with implementation of proposals described in the con- 
sultant's report "ACTION '78" prepared for the P.N.E. by Hamilton, 
Doyle & Associates (on file in City Clerk's office), and recommends 
that Council request the P.N.E. to take note of City concerns in 
further considering the proposals contained in the consultant's 
report. 


In June 1977, Hamilton, Doyle and Associates were appointed 
to prepare planning proposals for the P.N.E. including: 

"- review existing reports and building profiles and 
assess their value in conjunction with proposed new 
facilities 

prepare planning guidelines for the P.N.E. providing 

new future growth patterns, traffic modes and prospective 

new or additional uses 

assess the economic viability of the proposed plans 
and indicate optimum phasing in of the plans" 

On September 14, 1977 Hamilton, Doyle and Associates pre- 
sented the report "ACTION '78" to the P.N.E. Board. The Board 
accepted the proposals as a basis for. further study and referred 
them to a 23-member committee. The City is represented on the 
Committee by the Chairman of the Parks Board and by Aldermen 
r^llamy and Puil. The Committee is divided into Sub-Committees 
'waling with facilities, finance and communication. 


cont 'd 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
Vancouver Fireboat No. 2 (cont'd) 


Such operators include the C.P.R., C.N.R., G.N.R., 
Rogers' Sugar, several elevator operators and 
many others. The 1970 assessed value of these 
improvements amounts to $32,031,545. Total taxes 
levied in 1971 were $1,499,086. 

ii. National Harbours Board - Grant in lieu oi taxes 

on N.H.B. property occupied by 
the N.H.B. 

The National Harbours Board was authorized in 
February, 1967 to pay harbour grants to munici- 
palities subject to the following conditions: 

- That for each of the calendar years 1966, 1967 
and 1968 respectively, any harbour grants so 
paid should not exceed 62|%, 7 5% and 87 |% of 
the respective statutory grant. 

- That for the calendar year 1969 and each 
calendar year subsequent thereto, the harbour 
grant so paid shall not exceed 100% of the 
statutory grant. 

The grants payable for the years 1966 to 1970 
inclusive were as follows: 


Year 

1966 
1967 
1968 

*1969 (estimated) 


Grant 
Payable 

$182,245 
326, 921 
317, 738 
437,000 


*1970 (estimated) 500,000 


Paid 


In full 

t! 
tf 


$317,000 (Interim 
pymnt.) 
Interim payment in 
process 


*Final settlement for the years 1969 and 1970 
under review by Municipal Grants Division of 
Federal Government. Final settlement will follow 
field audit by their assessors. 


The 1970 assessed values of National Harbours 
Board improvements which forms the grant basis, 
amount to $7,864,229. 

Special Note on Pier Valuations - N.H.B. occupied 
property subject to tax grants . 

Members of the Vancouver City Council met with a 
representative of the National Harbours Board and 
the Municipal Grants Division in Ottawa in June, 
during the Confederation of Mayors and 
Municipalities 1969 Conference, at which time 
the Vancouver Council members understood the 
Board representative to state that the grant in 
lieu of taxes did include the tax on piers by 
allowing a valuation on piers as though they 
were land fill. Had this been so, it was 
subsequently calculated that the additional 
values involved would amount to $543,000 in 
1969 to produce a tax of some $16,000, However, 
the exempt values of the piers are in excess of 
$12,600,000 which would produce a tax in excess 
of $300,000, 

cent 'd . . . . 
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Clause No. 1 continued: 


On October 4, 1977 City Council resolved: 

"THAT the Director of Planning and the City Engineer submit 
an assessment report to Council on the proposed action plan 
for the P.N.E. 

FURTHER THAT Council express its concern that the P.N.E. 
provide an opportunity for local community input into the 
proposed plan, and also direct its consideration to 
solutions of the long-standing traffic problems in the 
area." 

In their report, the Director of Planning and City Engineer 
conclude that although the Hamilton, Doyle report is an untested 
preliminary concept for discussion, the detailed plans and the 
proposed phasing (completion in 1980) encourage the notion that 
implementing the proposals can be a direct and straight-forward 
process. In view of the City's broad interests in the future 
of the P.N.E., the City should become involved in discussing the 
proposals with the P.N.E. in the earliest planning stages to 
ensure that appropriate studies and discussions of concern to 
the City are undertaken. The officials note that the Hamilton 
report provides a design solution without first asking major 
questions of interest to the City. 

The report of the Director of Planning and City Engineer 
concludes that it is clear that a major expansion of the P.N.E., 
such as that described in the Hamilton report, would have serious 
implications for the Hastings-Sunrise area, the City, the Region 
and the Province, apart from the direct effects on the balance 
sheets of the P.N.E. and its lessees. It would therefore be 
desirable to set up a cooperative planning process between the 
P.N.E., the City and other groups affected at an early stage in 
the discussions to encourage a broad public discussion about 
the future of the P.N.E. and to resolve the major questions 
noted in the report. 


The Chairman noted that a letter dated January 11, 1978 
from the Vancouver City Planning Commission (copy circulated) 
had been distributed to Members of Council earlier in the day. 
Mrs. H. Symonds, Executive Co-ordinator of the Vancouver City 
Planning Commission, advised that the Commission was concerned 
about the impact on the community. Before expending time on 
studies Council should obtain a general feeling of whether the 
proposals would be acceptable to the public and decide what 
functions should remain and which could be located elsewhere 
in the City or the region. 

A lengthy discussion followed in which the following points 
were made by members of the Committee: . 

- The advantages of the Hamilton, Doyle report are that 
it has focused interest on the P.N.E. and reemphasized 
the need for upgrading. 

- A disadvantage is the process being used. 

- The P.N.E. needs to define its objectives — the Hamilton, 
Doyle report brought forward lots of ideas — planning 
process should not be rushed if the consultant cannot 
tell you how to plan it. 

- P.N.E. Board itself has not discussed the consultant's 
report — what is before the Council is a concept — 
some ideas will be discarded by the Sub-Committee. 


cent 'd 
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Clause No. 1 continued : 

- Officials' report puts forward a logical process. 

- With respect to economics it is up to the P.N.E. to present 
sound proposals -- if they are not economic Council will 
not approve them. 

- Sub-Committee should come up with proposals for P.N.E. 
Board before Council is involved. 

- Council has no control over the functions of the P.N.E. 
until the lease expires -- the lease states what they 
can or cannot do. 

The Committee, 

RECOMMENDED 

A. THAT the City agree with the P.N.E. Board the Pacific 
National Exhibition grounds are in need of improvement 
and that it will assist the Board in planning to achieve 
appropriate changes. 

B. THAT the City advise the P.N.E. Board an application to 
amend the Zoning By-law for the P.N.E. grounds will be 
required to be submitted to a public hearing and approved 
by the City, prior to consideration of development per- 
mit applications to implement any part of the proposals; 
fxirther, that a community impact assessment will be 
required as part of the supporting documentation. 

C. THAT the City forward this report to the P.N.E. Board 
and ask them to take note of the concerns noted when 

they review their report "ACTION "78" prepared by Hamilton, 
Doyle and Associates. 

D. THAT the City meet with representatives of the P.N.E., 
the Provincial Government, the G.V.R.D., the Parks Board 
and the City Planning Commission to agree on an appro- 
priate cooperative planning procedure. 

E. THAT the P.N.E. be requested to consider improvements 

in access facilities, bus service, shuttles and parking, 
so that much of the increase in attendance might be 
handled by transit rather than private automobile, and 
so that the impact on the adjacent residential areas 
might be minimized. 

F. THAT the P.N.E. be requested to engage a qualified 
consultant to prepare an access plan, the terms of 
reference to be to the satisfaction of the City Engineer. 

G. THAT the P.N.E. be requested to make an area available 
to the City to accommodate a proposed underground 
storm-water collection facility. 

H. THAT before any detailed questions relating to possible 
changes to the Pacific National Exhibition are discussed, 
consideration be given to: 

(a) What should be the functions of the Pacific National 
Exhibition? 

(b) Which of these should be served on the present site 
and which might well be served either elsewhere in 
the City or elsewhere in the Region or Province? 

(Alderman Puil wished to be recorded as opposed to Recommenda- 
tions D and H. ) 


DELEGATION THIS DAY : Representative of the Hastings-Sunrise 

Action Council. ^ 

FOR COL'KCIL MIIOI^ SEE PAGE(51..iC5 
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WORKS & UTILITY MATTERS 


Rl' COMMENDATION 

I . T' ender No. 58-77-6 - Supply of Ready-Mixed Concrete 

The City Engineer and Purchasing Agent report as follows:- 

"On December 13, 1977, City Council approved a split award of the subject 
tender as follows:- 


■ A . RE ADY-MIXED CONCRETE PICKED UP BY CITY TRUCKS FROM' THE SUPPLIER'S DEPOT. 

- Ocean Construction Supplies Ltd. 

- LaFarge Concrete Ltd. 

An unspecified portion of ready-mixed concrete from each supplier, at 
a total estimated cost of $325,000. 


r, . R EADY-MIXED CONCRETE DELIVERED BY THE SUPPLIER TO JOB SITES. 

- Ocean Construction Supplies Ltd. - low bid for Type 1528 Ready- 
Mixed Concrete, at a total estimated cost of $50,550.00. 

- Kask Bros. Ready-Mix Ltd. - low bid for Type 3028 Ready-Mixed 
Concrete at a total estimated cost of $271,950.00.' 


Ocean Construction Supplies Ltd. have agreed to honour their tender for "A" 
above, but, in the case of "B", they have refused to accept the portion 
awarded to them unless they are also given the portion that was awarded to 
Kask. Bros, (see letter attached). 

Ocean claims to be the overall low bidder, and contend that they should, 
therefore, be awarded the entire delivered portion of the contract. We 
cannot agree with this contention because both firms have been satisfactory 
suppliers in the past, and splitting the award would save the City approx- 
imately $2,500. 

It is also not possible to say precisely which firm is the overall low bidder, 
i.e. - Ocean were low on Type 1528 and Kask were low on Type 3028, and, 
based upon estimated consumption. Ocean would be overall low by approximately 
$175.00. However, a relatively small shift in the consumption proportions 
could switch the small overall low difference in favour of Kask, or increase 
the difference in favour of Ocean. There are other variables which could 
change the position, i.e. - Ocean charge more for their calcium chloride add- 
mixture, they allow less free unloading time, and they allow a smaller minimum 
load. There are also varying charges for undersized loads with Ocean being 
low for some sizes and Kask for others. 


We cannot force Ocean to supply only the portion awarded to them, and, as 
the overall cost difference is so close, we believe the total award for the 
delivered portion should be made to the willing supplier. 

We, therefore, recommend that the award to Ocean Construction 
for the delivered portion of the contract be cancelled, and the 
total award for the delivered portion be given to Kask Bros, at 
1 estimated total cost of $325,000." 

.ie City Manager RECOM^MENDS that the recommendation of the City 
ngineer and Purchasing Agent be approved, subject to contract 
. mendments satisfactory to the Director of Legal Services. 


cont 'd 
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2 . 


Sewer Reconstruction: Lane South of 13th Avenue 
W est of Woodland Drive - Metric Project 


The City Engineer reports as follows: 

"The sewer in the lane south of 13th Avenue west of Woodland Drive has collapsed 
md has been repaired temporarily but should be rebuilt. Because this is a 
r latively small straightforward project it has been decided to make this the 
first sewer project to be done from start to finish using metric units. Doing 
a small pilot metric project will allow an assessment of potential problems, 
areas requiring additional training/consideration etc. prior to a total 
conversion to metric. 

This project will involve construction of sanitary and storm sewers and is 
estimated to cost $16 000. 

I recommend that the appropriation for Sewers Capital Account 
111/6801 'Reconstruction of Old Sewers' be increased by $16 000 
and that the sewer construction described in this report be 
approved for construction. The necessary funds are available 
from Sewers Capital Account 118/7906 'Miscellaneous'." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the City Engineer be approved. 
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BUILDING & PLANNING MATTERS 


INFORMATION: 


1 . 1636 West Broadway (Peter Pan Ballroom) 


The Director of Planning reports as follows: 

"This report refers to a letter dated December 20th, 1977 from Kathryne 
Holm (copy attached). The letter refers to Ms. Holm's disappointment 
that a Development Permit has been issued to use the premises as a 
restaurant which would cause the Peter Pan Ballroom use to be discon- 
tinued. 

Development Permit No. 78470 was issued on September 15th, 1977 permit- 
ting the use of the building as a restaurant. 

A restaurant is an outright use in this C-3A Coiroercial District and 
therefore the Director of Planning had no alternative but to issue 
the permit since it met the requirements of the Zoning and Development 
By-law." 


The City Manager submits the foregoing report for the INFORMATION of Council. 


m COUUai ACIiCN SEE PAGE(S) .../.0B_ 
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FINANCE MATTERS 

RECOMMENDATION 

1. Staff Requirements - Local Improvement 
Branch - Revenue and Treasury Division 

The Director of Finance and the City Treasurer !» Collector report as follows: 

"On February 15, 1977 » City Council approved the recommendation of the Director of 
Finance for the hiring of a temporary Cleric III in the Local ImproTement Section of 
the Eerenue & Treasury Division for an eighteen month period (subject to review after 
one year). This recommendation was for a tearporaxy position due to the uncertainty 
of the work load of the Section in the future. This work load has now been estab- 
lished. Prior to the creation of the B.C. Assessment Authority, the Local Improve- 
ment Section had been a part of the Assessment Division of the Finance Department. 
In September 1975, the Assessment Authority staff relocated In Arbutus Tillage. The 
Local Improvement staff, consisting of one Cleric 17 and two Cleric Ill's, was trans- 
ferred to the Revenue & Treasury Division of the Finance Department. The Local Improv 
ment function is a City responsibility and did not transfer to the new Authority 
established by the Provincial Government. 

When the Local Improvement Section was with the Assessment Division, the services 
of up to nine realty clerks and two typists were available %dian necessary to 
assist in the Local Improvement workload. After the separation of the previously 
integrated work groups, the Local Improvement staff had to assume the workload by 
working overtime, hiring temporary help, part time staff and/or using the Hevenue 
& Treasury staff lAenever possible. This situation was found to be Inefficient 
and unsatisfactory, resulting in the reqtiest for the additional staff. 

During the past year, the approved staff Increase (from three to four) has permitted 
the present volume of work to be performed satisfactorily within allotted time 
constraints. 

In 1977, 1,050 petitions and related work were processed and coi^leted, and it 
appears, fxom Engineering Department estimations, that the present volume of peti- 
tions will continue indefinitely. At this time, there are approximately 230 miles 
of tmpaved streets in the city with about seven miles per yeas being paved and I80 
miles of \uxpaved lanes being done at approximately seventeen miles per year. All 
petitions for these projects oust flow through the Local latprovement Section. 

Since the heavy wox^oad of the Local Improvements Section is expected to remain 
constant for a considerable period of time, it is HECOMMSKDED that the temporary 
Clerk III position be made permanent, subject to classification approval by the 
Director of Personnel Services. The estimated annual cost for this position at 
1977 rates is |1U,165. 

A copy of this report has been forwarded to the Business Manager of the TMBSIf." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Director of Finance and the City Treasurer & Collector be approved. 


2. Annual Conference Attendance 

Records Officer - City Clerk's Office 

The City Clerk reports as follows: 

"It is requested that the number of approved conferences for 
the City Clerk's Department be increased by one National 
Conference to allow the Records Officer to attend the annual 
national conference of the Association of Records Managers 
and Administrators. 

These conferences are of a work bench nature, highly technical 
and most informative. There is a very real opportunity given 
for exchange of information. In view of the nature of the 
Conference program and the fact that we are in the process of 
establishing a Records Management Program in the Civic Service, 
the maintenance of which would be continuous, I would recommend 
the Records Officer be permitted to attend this conference 
annually. 

If approved, funds will be provided in the 1978 Archives budget. 

The City Manager RECOMMENDS that the foregoing recommendation of the 
City Clerk be approved. 
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(FINANCE: A7-2) 


3. 'Operating Expenses' of the 

Queen Elizabeth Parking Garage 

The Manager of Civic Theatres reports as follows: 

"Clause 6 of the lease between the City of Vancouver and Metro Parking Ltd., 
operator of the garage, dated April 16th, 1975 reads as follows: 

"It is understood and agreed between the Lessor and the Lessee 
that during the month of January in each of the years 1976 
and 1977 the Manager shall examine the operating expenses of 
the Lessee and he shall then report to Council the anticipated 
operating expenses of the Lessee for the current year. The 
Council shall finally determine whether the operating expenses 
of the Lessee for that year should be increased or decreased 
and the amounts payable to the Lessee under Clause 5 (a) 
shall be increased or decreased accordingly, and that Clause 
shall be amended to give effect to the Council's decision." 

The "Operating Expenses" for 1976 and 1977 were: 


Whereas the Manager of Civic Theatres should have reported in January of 1976 
and 1977 he now reports the above expenses and asks approval of these." 

The City Manager RECOMMENDS that the foregoing report of the 
Manager of Civic Theatres be approved. 


4. Renewal of Lease - The Queen Elizabeth 
Parking Garage & Manager's Report on 
Garage Expenses 

The Manager of Civic Theatres reports as follows: 

"The lease agreement between the City of Vancouver and Metro Parking Ltd. for 
the operation of The Queen Elizabeth Parking Garage will expire on January 


The basis of the lease is that all receipts from the parking operation are 
turned over daily to the City. The Lessee operates the garage and submits 
monthly a bill for "Operating Expenses" which includes: 

wages of attendants and other eiTf)loyees employed by the Lessee 
in connection with the operation of the demised premises as a 
motor vehicle parking garage, and their holiday pay; 

Workers' Compensation, Unemployment Insurance, M.S. A., Canada 
Pension Plan, and any other benefits paid by the Lessee to or 
on behalf of the said attendants and other employees; 

uniforms supplied to the said attendants and other employees 
including dry cleaning and laundering of such uniforms; 

supplying all necessary stationery and other related material; 

the Lessee's management fee of $3,000.00 per annum which includes 
all supervision, bookkeeping services, office telephone service 
(other than the service provided by the Lessor), transportation 
and any other office expenses incurred by the Lessee in the 
operation of the demised premises as a motor vehicle parking 
garage. 

The very nominal management fee is not the only consideration. The major 
factors are the total annual operating expense and the level of service 
maintained, both of which are very satisfactory. 


1977 


1976 


$42,273.84 
$41,744.79 


31, 1978. 


cont'd. . . . 
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Clause No. 4 cont'd 

In the last three years gross operating expenses incurred by the Operator 
were: 

1975 - $38,891.18 

1976 - $42,273.94 

1977 - $41,745.00 

The 1976 increase was caused by greater use and an increase in minimum wages 
from $2.50 to $2.75 per hour on June 1, 1975 and from $2.75 to $3.00 per 
hour on December 1, 1975, and an increase in supervisors' wages from $3.25 
to $3.50 per hour, as well as the effect on inflation on the cost of uniforms, 
laundering, cleaning and vacuum sweeping of the garage floor, stationery 
and tickets. The decline in the 1977 costs was occasioned by the lesser 
use of The Queen Elizabeth Theatre by the Vancouver Symphony Society. 


During the same years: 


1975 1976 1977 


Net revenues were $71,729 $74,113 $89,619 

Less taxes paid to City 28,228 31 ,888 35,485 

$43,501 $42,225 $54,134 


The significant jump in 1977 revenue is attributed to the upward change 
in parking rates. 

The proprietor of Metro Parking Ltd., Mr. J. Sloan, has applied to renew 
the lease of the parking garage for a further three years on the same 
terms and conditions except that the operator's fee be increased to 
$4,100.00 annually. He estimates the 1978 "Operating Expenses" to be 
a maximum of $45,350.00 

The Theatre Manager's recommendation which is strongly supported by The 
Vancouver Civic Theatres Board is that the lease for operation of the 
parking garage be renewed with Metro Parking Ltd. for a period of three 
years conmencing February 1, 1978 on the same terms and conditions as the 
previous lease except that the operator's annual fee be increased to 
$4,100.00. The lease to be prepared by the Director of Legal 
Services' satisfaction." 

The City Manager notes that the increase in the management fee 
from $3,000 to $4,100 is considerable, but the fee was not 
increased in 1977, and is very reasonable considering the total 
revenues and the work involved. 

The City Manager RECOMMENDS that the recommendation of the 
Manager of Civic Theatres be approved. 


FOR COliNCIL ACTiON SEE PAGE(S) .i.C^E'. 
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PERSONNEL MATTERS 


RECOMMENDATION 

1 . Day Off in Lieu of Dominion Day 

The f)i r ector of Personnel Services reports as follows: 

" The City's various Collective Agreements specify that when a public 
holiday falls on a Saturday or Sunday, and when the Federal and 
Provincial Governments have made no proclamation that the holiday 
be observed on any other day, then the City has the option of 
designating either the Friday immediately preceding or the Monday 
immediately following as the day to observe the holiday. (There is 
a further option of designating the Friday as the day off for some 
employees and the Monday as the day off for the remainder, but this 
has never been exercised.) 

In 1978, Dominion Day, July 1st falls on a Saturday. There has been 
no proclamation as yet by either of the senior governments and it 
seems unlikely that one will be made judging by recent experience 
e.g. Christmas Day, 1977 and New Year's Day, 1978. Therefore, the 
City is in a position to make its own choice. 

Normally a report of this nature would not be made to Council so far 
in advance of the occurrence of the holiday. However, the City 
Treasurer and Collector has pointed out that under By-law 4806 (Penalty 
on Unpaid Taxes Levied by a Rating By-law) the due date of our property 
tax billing is the second business day of July in every year and a 
penalty applies thereafter. Inasmuch as the tax billing forms which 
specify this date must be ordered in mid-February, he has requested 
that Council be asked to make a decision on the matter of the public 
holiday as soon as possible. 

A survey of other organizations in the Lower Mainland has revealed that 
in most cases no decision has yet been made in this regard. However, 
those organizations which have made a decision have opted for the 
Monday and in many other cases, the employers expressed the opinion 
that Monday would most probably be the designated day. 

I therefore recommend that: 

a) Monday, July 3, 1978 be designated as the day on which Dominion 
Day is observed by the City employees involved. 

b) The Park, Police and Library Boards be advised of Council's 
decision in this matter." 

The City Manager RECOMMENDS that the foregoing recommendations of 
the Director of Personnel Services be approved. 


FOR COUNCIL ACTION SEE PAGE(S) ../Qi 
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PROPERTY MATTERS 

RECOMMENDATION 

1. Dedication of a Portion of a City-owned Lot 
for Street Purposes - Southwest Corner of 
Pacific and Howe Streets 


The Supervisor of Properties reports as follows: 

"The City acquired the west one-half of Lot A, Block 121, District Lot 
51+1 , Plan 210 sittiated on the southwest comer of Pacific and Howe Streets 
by tax sale in 1939 and purchased the east one-half of Lot A for the 
Granville Street Bridge requirements in 1950* The two portions of Lot A 
have been reserved from sale although they have been leased out and are 
currently leased for a ten-year term which commenced November 1, 1977« 

A portion on the northerly side of these lots has been in use for street 
purposes for some years, however we have recently become aware that 
they have never been formally established in the Land Registry Office for 
this use. 

Our Survey Department has prepared a plan of subdivision to formally dedicate 
the portion for street purposes and create one parcel from the balance of 
the two lots. 

It is therefore recommended that the Director of Legal Services be 
authorized to: 

A, Execute on behalf of the City the plan of subdivision of the east 
half and west half of Lot A (reference plan 2318), Block 121, 
District Lot 5Ul > Plan 210, Group One, New Westminster District, 
eind proceed to effect registration at his earliest convenience. 

B. Amend the Current Lease to conform to the new Legal Description and 
Plan." 

The City Manager RECOMMENDS that the foregoing recommendation of the Supervisor 
of Properties he approved. 

2 . Change of Name on Lease 


The Supervisor of Properties reports as follows: 

"City Council at its meeting on August 9, 1977, approved 
the acquisition of Lot F, Block 279, D.L. 526, also known 
as 2005 Cambie Street, from Bantam Holdings Ltd. 

Also approved at this meeting was a lease-back agreement 
with Bantam Holdings Ltd. for five years beginning 
September 1, 1977 with the rental to be $35,000.00 per 
year plus annual taxes. 

The lease was sent to the solicitor for Bantam Holdings 
Ltd. for their signature. However, it is now the wish 
of Bantam Holdings Ltd. to have the lease drawn up in 
the name of their other company Holt Glass Ltd. which 
conducts business on this property. 

It is recommended that the lease be drawn up in the 
name of Holt Glass Ltd." 

The City Manager RECOMMENDS that the foregoing recommendation 
of the Supervisor of Properties be approved. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
Vancouver Fireboat No. 2 (cont ' d ) 


This matter of assessing piers as land fill instead of 
as existing piles, decks and other improvements, was 
discussed with the assessor for the Municipal Grants 
Act when in Vancouver, who in turn thoroughly discussed 
the matter with his senior supervisors in Ottawa. By 
letter of August 6, 1969, the Director of the Municipal 
Grants Division, Ottawa, has confirmed that water areas 
under piers will not be assessed as fill and pier 
structures such as piles, decks, roadways, copings and 
the like will not be taxable improvements for the 
purpose of the grant. 

Operating Costs of Vancouver Fireboat No. 2 - 1970 


Salaries 

Fringe benefits and uniforms 

Maintenance, gas and oil 
Marine Insurance 
Firefighting supplies 
Crew's quarters: 

Operating costs 

Rental - new site 


$265, 050 
42,938 


$ 


1,860 
1 .738 


$307, 988 
9, 100 
2,604 
75 


3, 598 


Estimated annual operating cost $323,365 
to which should be added: 

(a) Depreciation of building and relocation 

costs over 5-year term of lease ($75,000) 14,600 

(b) Proportion of estimated capital expenditures 
for refit 

i. Estimated capital cost - $237,000 

ii. Estimated useful life - 20 years 
Estimated annual write-off excluding 

interest factor $ 11,850 


Total estimated annual cost 


$349,815 


3. Area Fireboat Concept - Committee of Representatives to 
Consider Problem of Burrard Inlet Fire Defences 


In accordance with the resolution of Council on April 7, 
1970, His Worship the Mayor by letter dated April 23, 1970, 
invited adjoining municipalities, B.C. Hydro, Minister of 
Land, Forests and Water Resources, B.C. Imperial Oil Limited, 
the National Harbours Board and subsequently, the Minister 
of Transport, to appoint representatives to a Committee to 
consider the problem of fire defences in the Burrard Inlet. 

By report dated August 24, 1970, City Council was informed 
that representatives had been appointed by each of the 
adjoining municipalities but that neither the Minister of 
Lands, Forests and Water Resources, B.C. Hydro and Power 
Authority, National Harbours Board nor the Minister of 
Transport had appointed a representative. 

The Manager of the lOCO Refinery requested additional 
information . 


cont 'd . . . . 
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3 . Lease of Library Premises at 10th and Sasamat 


The Supervisor of Properties and the Director of Legal Services 
report as follows: 

"As directed by Council on September 13, 1977 the City 
recently concluded a 15-year lease with Miland Distributors 

(Northern) Ltd. for library premises at 10th and Sasamat. 
This lease was registered in the Land Registry Office. 
The lease is blocking registration of a mortgage which 
Miland planned all along. Lawyers for the mortgage company 

(Dominion Life Assurance Company) have asked that their 
mortgage be advanced ahead of the City lease and we have 
agreed that such a priority agreement contain the following 
covenants: if the City lease is extinguished by foreclosure 
or other action by Dominion Life, then Dominion Life shall 
grant the City a new lease on the same terms and conditions 
as the present lease; the City agrees not to prepay the rent; 
the City will not vary the terms of the lease without the 
prior written consent of Dominion Life, such consent not to 
be unreasonably witheld. The Library Board concurs on these 
points . 

It is recommended that the City allow the mortgage ahead of 
this lease but only on the conditions set out in this report. 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Properties and the Director of Legal Services 
be approved. 


FOR COUPfCIL ACT!0?i SEE PAGE(S) ...iCS. 
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flANAGER'S REPORT 

January 11, 1978 

TO: Vancouver Cj l;y Coujici 1 

jSLbJLCT: Fccl(?ra I [ r:'; Lo^fuenl-. Procjrairi 

i Canada IVorks Phase III (1978-1979) 

! Young Canada Works (197 8) 

CLASS iriCAT .! OIm' : Consideration & RecomitiGndat ion 

[ The City F,it ineer rt;pcrts as follt)WK: 

"The Governiiient of Canada has announced the next stage of Canada Works Phase III 
and Young Canada Works (1978) employment programs: 

Canada Works - Phase III The details of Phase III are as yet unknown. Applications 
will be accepted after April for a September, 1978 start. We will report separately 
to Council in June, 1978 when details have been established. 

Young Canada Works (1978) is simiJar to the 1977 program which provided emplojmient 
for students and youth. An approved project must start approximately May 1, 1978, 
finishing within six (6) to eighteen (18) weeks and by September 8, 1978. Projects 
must provide a minimum of three (3) jobs for six (6) weeks. 

COST SHARING The Federal contribution to the cost of Young Canada Works has not 
changed from the previous year; this means that the City proportion will generally 
be higher than in 1977. 

Federal contribution per man-week is: 

. . . to wages of one project manager; up to $156.00 

... to wages of other workers; up to $120.00 

... to fringe benefits, materials, equipment, etc.; up to $30.00 

Using the 1977 base union rates for 'other workers' and assuming materials, etc., 
costs are within the Federal contribution, the City's share of the cost would be 

'Inside' workers (V.M.R.E.U.) 28% 

'Outside' workers (C.U.P.E. Local 1004)... 54% 

NOTE: Wages above base rates, materials, equipment, etc., beyond the Federal 
amount or any wage increase in 1978 will increase the City share. 

TIMING AND PROCEDURE If Council decides that the City will participate in the 
Young Canada Works (1978) program, it is suggested that the Standing Committee 
on Finance and Administration be authorized to review proposals during the 
period February 1 to 10, 1978 and to approve applications to be submitted to 
Canada Manpower . 

DIRECTOR OF FINANCE'S COMMENTS 

The Director of Finance submits the following information for Council's 
consideration in determining the amount of participation in Young Canada Works. 

A. Young Canada Works (1978) wotild be funded out of the 1978 Revenue Budget. 

B. The following summary shows the City's contribution from the Revenue Budget 
on various projects for 1976 and 1977 and funding already approved for 
Canada Works Phases I and II for 1978: 

1976 1977 ]Q78 

1975- 1976 L.I. P. $173,978 $ - $ - 

1976- 1977 L.I. P. 32,000 224,246 
Young Canada Works (1977) - 86,642 

Canada Works Phase I - 75,359 3,000 

Canada Works Phase II - 15,923 90,644 

Provincial Youth Employment (1976) 39,698 

Provincial Youth Employment (1977) - 28,787 - 

$245,676 $430,957 $93,644 


cont 'd. 
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C. CoutK- i 1 .ipproved a City contribution of $86,000 for Young Canada Works in 
1977. Assuming the same level of program for 1978, it is recommended that 
a maximum of $90,000 be approved in advance of the 1978 Revenue Budget for 
tlic City's share of the Young Canada Works (1978) program. 

D. For Council's information it is expected that a Provincial Youth Employment 
Program (1978) and the Canada Works Phase III will be announced later this 
year. City Revenue Budget expenditures for the 1978 portion of these 
projects could amount to an additional $80,000 if Council decides to participate 
at the same level as in 1977. 

CONSIDERATION AND RECOMMENDATION 

The City Engineer submits the following items for Council's CONSIDERATION: 

(a) The question of whether the City will participate in Young Canada Works (1978) . 
(Subsequent programs will be reported separately later in the year) . 

(b) If the City is to participate, the setting of a maximum City's cost for 
Young Canada Works. 

The City Engineer RECOMMENDS that: 

(c) If the City is to participate, the Standing Committee on Finance and 
Administration be authorized to select the proposals to be submitted to 
Canada Manpower and to establish priorities among the projects. 

(d) The City Engineer or his representative be authorized to sign the application 
forms and the agreement on behalf of the City and to make minor adjustments 
where required, and 

The Director of Finance RECOMMENDS that: 

(e) Council, at this time, establish the dollar limit for the City's share of the 
cost to a maximum of $90,000 and that the amount be approved in advance of 
the 1978 Revenue Budget." 

The City Manager submits the aoove report of the City Engineer to 
Council for CONSIDERATION and RECOMMENDATION, and RECOMMENDS approval 
of the Director of Finance's recommendation. 


FOR COUNCIL ACTION SEE PAGE(S) 


DATE January 23, 1978 


TO: Vancouver City Council 

SUBJECT: Contract for Lighting Capilano Stadium 

CLASSIFICATION: RECOMMENDATION 
The City Engineer reports as follows: 

"On January 10, 1978, the City Council approved the sum of $350,000 to replace the 
lighting on the baseball field at Capilano Stadium and to enter into a ctotract 
with Mr. Ornest on the lease for the operation of the ball park. 

Mr. Ornest engaged a manager to arrange for the necessary contracts for the 
renovations. Last week he reported that the contractor whom he had selected to 
do the electrical work had been advised by the supplier that unless the poles and 
fixtures were ordered this week, the lighting could not be installed in time. 

After carefully reviewing the proposal from Mr. Ornest's manager, the Superinten- 
dent of Parks and the City Engineer consider that it would be desirable to have 
the City award the contract for the installation of the lighting in order to gain 
better control over the work being done. They also consider that it will be 
necessary to forego the normal tendering process which would take an additional 
four to six weeks, in order to meet schedule. The electrical contractor who was 
asked to bid this job is Ricketts-Sewell Electric Ltd. 

The Electrical Division does not have sufficient staff to undertake the supervision 
of this contract. It is considered desirable that a Consulting Electrical Engineer 
be appointed as a project manager to compare the offer with the budget estimate, 
to control the costs and scheduling and to ensure that the work is done satisfactorily 

The City Engineer reconmiends that: 

(a) The normal tendering procedures be waived with respect to the project to 
relight the field at Capilano Stadium. 

(b) Subject to the offer being within the approved budget, the City Manager j 
be authorized to sign a contract with Ricketts-Sewell Electric Ltd. for the 
installation of the field lighting at Capilano Stadium. 

(c) A Consulting Electrical Engineer be employed by the City as a project manager. 

(d) In the event that it is required, the City Manager be authorized to give 
a letter of undertaking to the contractor that the City will pay all costs 
incurred at this time, by the supplier for securing the necessary materials 
and components for the poles and lighting fixtures to be used on the project 
in the event that the contract cannot be entered into for any reason." 

The Ci':v Manager RECOMMENDS that the above recommendations of the City Engineer 

be approved 

FOR COUNCIL ACTION SEE PA6E{S) ./.(^^ • . 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 

January 12, 1978 

A meeting of the Standing Committee of Council on Finance 
and Administration was held on Thursday, January 12, 1978, at 
approximately 11:00 a.m., in the No. 3 Committee Room, third 
floor. City Hall. 

PRESENT: 


ABSENT : 

ALSO 
PRESENT: 


CLERK : 

RECOMMENDATION 

1. Departmental Review - 

Board of Parks & Recreation 

The Finance Committee considered a report from the Board 
of Parks and Recreation in a series of Departmental reviews 
initiated by the Standing Committee on Finance and Administration 
at its meeting on August 9, 1977, following consideration of a 
proposal for a revised budgeting system for the City and approval 
by the City Council on August 23, 1977. 

The report of the Board of Parks and Recreation (copy on 
file in the City Clerk's Office) provided a siimmary of the 
relevant facts regarding the operation of the Board including 
future trends and problems, recommendations by the Board including 
recommended actions if the departmental budget were alternatively 
increased or decreased by 5%, and observations and recommendations 
of the Consultant. The appendices included an organization chart, 
summary of Board functions, relationship between organizational 
units and functions, discussion of overall Board priorities, 
detailed discussion by Board functions, excerpts from Kates, Peat, 
Marwick Overview Study - June 1973 - Findings and excerpts from 
Western Management Consultant report on Joint Park Board/City 
Council Responsibility Study - June 1976 - Recommendations. 

The Superintendent of Parks led the Committee through the 
report and noted that the review has provided an excellent means 
of assessing the Board's operation by detailed consideration of 
functions. As a result of the review the Board will be examining 
comments, suggestions and recommendations made in the appendices. 
The Board will continue to pursue improved budgeting systems such 
as program budgeting in conjunction with the efforts presently 
being made in this direction by the City's Director of Finance 
and will continue to work towards greater use of volunteers and 
citizen groups in the provision of recreation programs. Effective 
planning and development to meet the Board's objectives is most 
difficult because of the uncertainty of year to year capital 
budgets that the Board must submit to City Council for approval 
because of failure of recent five year capital plans. Consideration 
should be given as soon as possible jointly by the Board and City 
Council to the advisability of a basic long range capital plan 
for park and recreation areas and facilities. 


Alderman Brown (Chairman) 
Alderman Gibson 
Alderman Marzari 
Alderman Pull 
Mayor Volrich 

Alderman Gerard 


Alderman Bellamy 
Alderman Ford 
Alderman Kennedy 

G. Barden 


cont ' d . 
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The Board made the following recommendations: 

" (a) The Eoard has determined that additional research and 
analytical positions are warranted to provide needed 
management information to improve efficiency and 
effectiveness in the Board's operations and request 
approval by City Council of additional staff. 

(b) The Board is concerned about tlieeffects of long-term 
deferred maintenance of park and recreation areas 
and facilities as the rate of deterioration will 
accelerate with time. It is recommended that City 
Council raise the level of the Board's annual 
Maintenance Budgets. 

(c) The Board requests City Council to review and improve 
the mechanics of communications and order of decision 
making as between City Council and the Board." 

The Consultants outlined their observations and recommendations 
as follows: 

" CONSULTANTS' OBSERVATIONS AND RECOMMENDATIONS 

Vancouver's elected Park Board presents a unique and sometimes difficult 
administrative and decision making situation. City Council is respon- 
sible for deciding upon the extent of funding for park and recreation 
facilities and services. To do so, it must have an understanding of 
Board policies, programs and objectives. It also needs assurance that 
the Board has been and is effectively utilizing current resources and 
that the expenditure of any additional funds requested will realize 
desirable and expected benefits. 

Poor communications between the Board and Council have often made it dif- 
ficult for Council to obtain this understanding and assurance and to 
assess the Board's overall funding requirements. This report suggests 
that Council should assist the Board to realize improvements and increase 
efficiencies throughout the Board's operations and requests additional 
research and analytical positions. Additional research staff is pro- 
bably warranted. Unfortunately, this report does not allow Council to 
make any informed decision in this regard. 

The report describes the nature and costs of the functions performed, 
raises some key issues of concern to the Board and indicates how they 
view their priorities. It does not, however, describe the level of ser- 
vices provided or how this relates to objectives, costs or demand. The 
report indicates that improvements in efficiency and effectiveness are 
possible. However, with the exception of the recreation programming 
area, the Board has not been sufficiently specific about the initiatives 
it intends to take or when and how they will report back to allow for a 
future review of their progress and performance. 

The report indicates where budget reductions might be made if required 
but, with the exception of the playground supervision proposal, does 
not report where any specific further investigation is planned in this 
regard. Also, the Board proposes that half of its five percent budget 
reduction would be realized through selective increases in fees charged. 


BUDGET REDUCTIONS 

Budget reductions could come through improvements in efficiency, through 
a reduction in maintenance or service levels or through the elimination 
of a program or service. The Board has indicated that numerous improve- 
ments can be made in its operations. The objectives, time and costs of 
conducting efficiency or operation improvement studies are relatively 
easy to define and estimate. It should not be difficult for the Board 
to prepare well defined proposals on the specific studies or initiatives 
it intends to take in this regard along with an estimate of the cost 

cont'd. . . . 
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savings or benefit anticipated. It should also be possible for the Board 
to isolate the highest maintenance and operating cost areas, define 
alternative standards of maintenance or levels of service that might be 
established, and provide a definitive assessment of the impact that this 
would have in terms of appearance, user satisfaction, asset protection 
or other benefits. 

We recommend: 

1 that the Finance Committee request a further report outlining 

specific initiatives and cost reduction studies planned or proposed by 
the Board with an estimate of the resources required, completion time 
and anticipated or desired results, and 

2 that the Board be requested to report back on the impact of reducing 

service or maintenance levels in selected high cost areas. 

These reports could be submitted as addenda to the 1978 budget estimates. 
Any additional resources or budget required for proposed cost reduction 
studies or programs could be identified in that submission. 

REVENUE GENERATING OPERATIONS 

The goals and objectives defined for' the operation of facilities are 
stated only in general terms. Each revenue generating operation, however, 
should have operating policies and objectives which define utilization, 
gross and net revenue targets and which distinguish between "subsidized" 
and "non-subsidized" operations. Performance in the operation of each 
facility should be measured against budgeted operating targets and used 
as the basis for setting fees or prices, determining which facilities 
and services should be promoted and where services should be expanded 
or reduced. 

We recommend: 

3 that the Finance Committee request the Board to report its policies, 

plans and objectives in each revenue generating operation along with a 
report of its previous performance against objectives; and that such a 
report become part of the Board's annual budget submission. 

This will provide Council with the opportunity to assess whether or not 
the Board is taking appropriate initiatives to maximize its revenue 
within its overall service objectives and whether further selective 
increases in fees, charges and prices to reduce the Board's net budget 
is desirable. 


LEVEL OF MAINTENANCE 

The Board has indicated that annual maintenance and operating funds have 
been inadequate to prevent deterioration in the Board's facilities and 
is recommending that the maintenance budget be increased. The maintenance 
function is also the area with the greatest potential for cost reduction. 

The contents of this report are not sufficient to assess either the poten- 
tial for cost reduction or the need for increased funds. 

We recommend: 

4.... that the Finance Committee instruct the Board to submit a complete 
report on the condition of all parks and recreation facilities, the cur- 
rent level or standard of ongoing maintenance, the required or desired 
level of ongoing maintenance and any specific non-recurring or capital 
works projects required to renovate or develop the facility to the appro- 
priate standard. 


cont'd. . . . 
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CAPITAL FUNDING 

The Board strongly recommends throughout the report that no major new 
facilities be considered, implying that capital expenditure should be 
directed towards the restoration or further development of existing 
facilities. The report further suggests that consideration be given by 
the Board and Council to the advisability of establishing a long range 
capital plan. 

We recommend: 

5 that the Superintendent be instructed to prepare and recommend a 

5-year capital works program based on an assessment of the condition of 
existing facilities, and that this report be used by the Board and Council 
to agree upon Supplementary Capital Requests for the next 5 years. 

A joint committee of Board and Council members could be created to 
develop a 5-year plan for Council approval. This 5-year plan can be 
reviewed and updated annually. Current planning and development pro- 
jects and staffing requirements can also be included and assessed as 
part of this program. 

RECREATION PROGRAMMING 

A number of trends and initiatives are identified within the Recreation 
Programming function. The emphasis in the role and methodology of the 
Recreation Division will be more towards facilitating rather than 
providing. This will encourage increased community participation as 
well as lead to a more effective utilization of available resources. 
Also, although the Board anticipates an increase in the demand for 
recreation and leisure time services, it does not recommend the addition 
of any further facilities. Recreation programming activities will become 
less building oriented and efforts will be made towards making better 
use of existing Park Board, School Board and other facilities. This 
orientation and the initiatives identified indicate a responsible approach 
to management. 

We recommend: 

6.... that the Finance Committee request the Board to report back on some 
of the more specific and significant initiatives planned or suggested, 
this should include: 

(i) Recommendations on changes to the Board's joint 
operating agreements with Community Associations, 
particularly related to revenue cost sharing of 
recreation services. 

(ii) Plans and progress towards the development of a 
policy regarding joint use of facilities with 
the Vancouver School Board. 

(iii) . Results of a pilot playground program in which 

the Recreation Division would provide consultative 
and support services rather than direct program 
services . 

(iv) The results of a comprehensive study and assess- 
ment of the relevance and cost effectiveness of 
current Recreation Division programs. 

This last initiative is particularly important with the anticipated 
increase in demand for recreation services. The Park Board must have 
the facility for ongoing market analysis, establish service level tar- 
gets and measure the level of service provided in terms of the various 
segments of the population to be served, the extent and nature of ser- 
vices that should be provided and the manner in which those services 
should be provided. Criteria used in the planning and measurement of 
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recreation programming performance should also include the dollar cost 
per user as well as the quality of service and the nature and degree of 
benefit desired and achieved. This should include direct costs, indirect 
costs and the degree of facility utilization, which takes into considera- 
tion the value of the asset. 


PUBLIC INFORMATION SERVICE 

The Board indicates that a communications budget will be proposed in 
1978 which will enable the division to provide an increase in service 
to the City and have a more efficient and justifiable tax supported 
program. 

We recommend: 

7 that no increase be made in the Public Information budget 

until the Board has defined its objectives with respect to 
Park Board facility utilization, along with an overall 
strategy and specific public information and promotion 
programs designed to achieve those objectives. This pro- 
posed promotion program should be supported with a report 
on current and desired facility utilization along with the 
costs and benefit of increasing the utilization of the 
various park and recreation facilities. 


BOARD COMMUNICATIONS 

The Board's third recommendation in Section III reflects a concern of 
the Park Commissioners regarding communication difficulties and policy 
conflicts created by having two elected bodies involved in the operation 
of this department. This will undoubtedly be a recurring problem as 
long as Vancouver has an elected Park Board. 

We recommend: 

8 that the Mayor and the Chairman of the Park Board meet to iso- 
late and discuss the specific areas of difficulty experienced 
by the Board in current communications and decision making 
mechanisms. 

The issue of whether or not there should be an elected Park Board was 
reviewed by the previous Council. This is an issue which should con- 
tinue to be reviewed on a regular basis since the circumstances affecting 
the rationale for a separate Board can change significantly over time. 


ADMINISTRATION 

The report suggests that it is impractical for existing City staff to 
perform some or all of the duties of the Board's Financial Services 
division. 

We recommend: 

9.... that the Director of Finance be requested to examine the 
possibility of reducing overall costs of administration by 
centralizing some or all of the Park Board's administrative 
functions." 


At this point in the meeting, Mayor Volrich left 
because of prior commitments. 


cont'd. 
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During the ensuing discussion, the Committee agreed that 
the report provided a good overview of the functions of the 
Park Board but was lacking in financial data and, following 
further discussion, it was 

RECOMMENDED 

THAT the Consultants' recommendations be approved and 
be referred to a Committee of the Mayor, City Manager, 
Director of Finance and Chairman of the Finance 
Committee for further review and report back to the 
Committee. 


The meeting adjourned at approximately 1:00 p.m. 


FOR COUNCiL ACTION SEE PAGE{S) . .iiO 
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Regular Council, November 24, 1970 10 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
Vancouver Fireboat No. 2 (cont 'd) 


4 . Comment 

In view of the facts stated above, or in the Fire Chief's 
report, that: 

(a) In addition to the National Harbours Board property, 
there are a large number of individual taxpayers who 
pay City property taxes and are entitled to adequate 
fire protection; 

(b) The property taxes in 1970 payable by private operators 
on the waterfront amounted to $1,499,086 and the assessed 
value of improvements owned by private operators exceeds 
$32,000,000; 

(c) There are 36 combustible piers of which number 15 are 
privately owned; 

(d) The history of alarms that Vancouver Fireboat No. 2 
has responded indicates that approximately two-thirds 
of the alarms were for property owned by the private 
operators and that the Fireboat is called into service 
approximately four times each month; 

(e) Land-based equipment used exclusively cannot provide 
proper protection to combustible piers and other 
structures ; 

(f) The Vancouver Fireboat No. 2 may be declared unserviceable 
in June 1971 if not refitted and, if this occurs, the 
Vancouver Harbour will be without adequate fire pro- 
tection and that immediate steps must be taken to obviate 
such a condition; 

Your Board RECOMMENDS the adoption of the recommendations of the 
Fire Chief. 

However as : 

(a) The Minister of Transport, National Harbours Board and 
the Minister of Lands, Forests and Water Resources (B.C.) 
have declined to appoint a representative to a Committee 
to consider fire protection problems in Burrard Inlet; 

(b) The estimated cost of relocation of moorage (caused by 
termination of the present lease due to property sales 
between the Canadian Pacific Railway and the Federal 
Government) amounts to $75,000; 

(c) The estimated cost of refit of the Vancouver Fireboat 
No. 2 in 1969 was $237,000 (subject to the availability 
of $16,000 of Maritime Funds); 

(d) Such refit costs may now actually be higher than 
estimated in 1969; 

(e) The minimum annual operating cost of Vancouver Fireboat 
No. 2 is $349,815; 

(f) The J.H. Carlisle lacks speed and has limited pumping 
capacity (4,000 g.p.m,); 

Your Board submits the following additional items for 
consideration : 


cent 'd . 
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STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


JANUARY 12, 1978 


A meeting of the Standing Committee of Council on Community Services 
was held on Thursday, January 12, 1978, in Committee Room No. 1, 
Third Floor, City Hall, at approximately 1:30 P.M. 


COMMITTEE CLERK: H. Dickson 


Adoption of Minutes 

The minutes of the Community Services Committee meetings of 
December 1st and 8th, 1977, were adopted. 


INFORMATION 

1. Requests for Sale of Surplus City Furniture and Equipment - 

Axis Mime Theatre and Social Planning & Review Committee of B.C . 

Subject to certain procedures and guidelines, the Committee 
was authorized by City Council on April 23, 1974, to approve the 
sale of surplus City furniture and equipment for which the City has 
no further use to non-profit organizations for a nominal sum. 

The Committee had before it for consideration a request from 
the Axis Mime Theatre for surplus City furniture and equipment with 
an estimated value of $457.00 and a request from the Social Planning 
and Review Council of B.C. for surplus City furniture and equipment 
valued at $440.00 (copies circulated). 

Under the guidelines approved by Council on April 23, 1974, 
such surplus equipment is sold for $10.00 or 10% of auction value. 
Accordingly, the equipment requested by Axis Mime Theatre would Jae 
sold for $48.89 and the equipment sought by the Social Planning iwad 
Review Council of B.C. would be sold for $47.08. 

Sale of the furniture and equipment to these two groups was 
recommended by the Director of Social Planning. 

Following discussion, it was 


PRESENT : 


Alderman Marzari, Acting Chairman 
Alderman Bellamy 

Alderman Ford (Clauses 4 to 5) 

Alderman Gerard 


ABSENT : 


Alderman Rankin 


RESOLVED 


A. 


THAT the Committee approve of the sale 
City furniture and equipment valued at 
the Axis Mime Theatre for $48.89. 


of surplus 
$457.00 to 


B. 


THAT the Committee approve of the sale 
City furniture and equipment valued at 
the Social Planning ind Review Council 
$47.08. 


of surplus 
$440.00 to 
of B.C. for 
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RECOMMENDATION 

2 . Liquor Permit Application - Corner of West Broadway and Ash 

The Committee had before it for consideration a City Manager's 
report dated December 20, 1977, in which the Director of Planning 
reported on the application of Architect Sydney C. Suen for Develop- 
ment Permit Application No. 79276 at 602-614 West Broadway and 2525 
Ash Street as follows: 

'The above noted Development Permit Application has been filed by 
Sydney C. Suen, to alter and use approximately 600 sq. ft. of the 
first storey of this existing building as a holding bar in conjunction 
with the previously approved restaurant (Peninsula Restaurant) . 

The proposed development is situated on the south-west corner of 
West Broadway and Ash Street, in a C-3A Commercial District. 

Council, when dealing with a recommendation from the Standing 
Committee on Community Services of August 4, 1977, requested that 
all applications for a new liquor outlet be first referred to them. 

The proposed holding bar will have an assembly area of approximately 
600 sq. ft. or approximately 7% of the total area of the restaurant. 
The seating capacity of the restaurant, including the holding bar 
area, will be approximately 343 persons. For Council's guidance, the 
City Building Inspector has advised that, having regard to the City 
Building By-law requirements, the holding bar could accommodate 
approximately 45 people. 

The Director of Planning is prepared to approved this application. 
However, prior to final consideration, is referring the matter to 
Council through the Standing Committee on Community Services for 
Consideration in accordance with Council's previous Resolution.' 

A representative of the Director of Planning appeared before 
the Committee on this matter and during discussion, it was noted 
that the application is for a holding bar of approximately 600 sq. 
ft. with a capacity of 45 persons which will form a part of a 
previously approved restaurant. 

Following brief discussion, it was 

RECOMMENDED 

THAT the Director of Planning be advised that Council 
has no objection to the issuance of Development Permit 
Application No. 79276 to Mr. Sydney C. Suen to establish 
a holding bar on the first storey of the existing build- 
ing at the southwest corner of West Broadway and Ash 
Street as outlined in the City Manager's report dated 
December 20, 1977. 


3 . Liquor Permit Application - 2350 Commercial Drive 

The Committee had before it for consideration a City Manager's 
report dated December 19, 1977, in which the Director of Planning 
reported on the application of Mr. Alfred Lau for a development 
permit to use a portion of the main floor of the existing building 
at 2350 Commercial Drive as a holding bar area in conjunction with 
a proposed restauranJL. 


Continued 
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Clause No. 3 Continued 

In the report, the Director of Planning commented as follows; 


• This development is situated on the east side of Commercial 
Drive, between 7th Avenue and Grandview Highway. 

The proposed holding bar development will provide an assembly 
area of approximately 412 sq. ft. (10% of the floor area of 
the restaurant) . For Council's guidance the City Building 
Inspector has advised that having regard to the City Building 
By-law requirements the holding bar could accommodate approxi- 
mately 47 people. Council should note, however, that the 
Provincial Liquor Control Act restricts the seating capacity 
of holding bars to 25% of the seating capacity of the dining 
area (i.e. 28 persons). 

The Director of Planning is prepared to approve this Develop- 
ment Permit Application subject to revised drawings being 
submitted to comply with all City and Provincial Regulations, 
but before making a final decision, is referring the appli- 
cation to City Council through the Standing Committee on 
Community Services for consideration of the new liquor outlet.' 


The owner of the building and a representative of the Director 
of Planning appeared before the Committee on this matter and during 
discussion, it was noted that the application is within the relevant 
City and Provincial guidelines for holding bars. 

Following discussion, it was 

RECOMMENDED 

THAT the Director of Planning be advised that Council 
has no objection to the issuance of a development 
permit to Mr. Alfred Lau to use a portion of the main 
floor of the building at 2350 Commercial Drive as a 
holding bar area as outlined in the City Manager's 
report dated December 19, 1977. 


INFORMATION 

4 . U.B.C.M. Survey re Neighbourhood Pubs 

The Committee had before it for consideration a letter dated 
December 15, 1977, from the Chairman of the U.B.C.M. Pub Committee 
(copy circulated) in which the City's comments on neighbourhood 
pubs were requested. 

Appearing before the Committee on this matter was a representa- 
tive of the Director of Permits & Licenses and two representatives 
of the Neighbourhood Pub Owners' Association. 

The Pub Owners' Association gave a verbal presentation and the 
following points were noted; 

- the neighbourhood pub maximum capapity of 100 persons is 
appropriate and should not be made smaller and should not 
be increased beyond a maximum of 125 persons 

- hours of operation should be uniform for all licensed 
premises with the possible exception of cabarets, and 
guidelines should be set for any extension of the normal 
11:00 P.M. closing time for neighbourhood pubs. 

Continued .... 
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- extension of pub hours could be done by a plebiscite of 
residents in the area of any pub wishing to extend its hours 

- pubs should be located in corranercial areas, wherever possible 

- provision of parking should not be over-emphasized; no park- 
ing facilities might encourage patrons to walk to the pub 

- on entertainment, the Association suggested this should be 
left to the management of neighbourhood pubs, unless there 
are complaints from the neighbourhood 

- municipalities should have some say on whether pubs located 
within beer parlours are to be permitted. 

Following the submission by the Pub Owners Association, there 
was a general discussion by the Coinmittee, and although no firm 
recommendations were made, the following points were made: 

- there should be no extension to the 11:00 P.M. closing time 

- the capacity of neighbourhood pubs should not be extended 
beyond the present 100 persons 

- the City should control entertainment in neighbourhood pubs 
(The Director of Legal Services is currently preparing 
proposed guidelines for entertainment in licensed premises.) 

- the general concept of neighbourhood pubs is a good one 
provided they are properly controlled, but the Committee 
would not favour a massive proliferation of pubs 

During discussion, it was pointed out by the representative of 
the Director of Permits & Licenses that since March 31, 1977, neigh- 
bourhood pubs were required to have a pre-clearance approval by the 
Liquor Control & Licensing Branch and since that time, only one of 
32 pub applications in the City had received this pre-clearance 
approval. It was suggested that the Committee would probably have 
refused the other 31 applications for a variety of reasons, and it 
was felt by the Committee that this pre-clearance process is a good 
idea as it spares the applicant considerable expense. 

During discussion. Alderman Bellamy requested to be recorded 
as favouring City control of the hours of operation of neighbour- 
hood pubs and that each application for an extension of hours 
should be dealt with on its own merit. 

RECOMMENDATION 

5 . Community Services Committee Outstanding List 

The Committee had before it for consideration a list of items 
which remain outstanding to the Committee (copy circulated) . 

The Committee reviewed the list of items and there was brief 
comment on several points. The Committee agreed that the Regional 
Director of Corrections should be invited to attend the Committee's 
meeting when a report requested by the Mayor on June 20, 1977, 
regarding juvenile detention facilities, is before the Committee. 

Following consideration, it was 

RECOMMENDED 

THAT the list of items outstanding to the Community 
Services Committee be received. 


The meeting adjourned at approximately 3:30 P.M. , 

FOR COUNCIL ACTION SEE PAGE(S).il0..i!il- 
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STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


JANUARY 12, 1978 


A meeting of the Standing Committee of Council on Planning 
and Development was held in the No. 2 Committee Room, Third Floor, 
City Hall, on Thursday, January 12, 1978 at approximately 1:40 p.m. 


PRESENT : Alderman Gibson, Chairman 

(Items 1 and 2) 

Alderman Harcourt, Chairman 
(Items 3 ctnd 4) 

Alderman Brown 

Alderman Kennedy 

Alderman Puil 

CLERK TO THE 

COMMITTEE : M.L. Cross 


RECOMMENDATION 


1 . Status of Rezoning Applications 

The Committee considered a memorandum dated January 3, 1978 
from Mr. A. Floyd, Acting Zoning Planner, forwarding the status 
of rezoning applications for the month of December, 1977 and 
a statistical comparison of rezoning applications received for 
the years 1974 to 1977. Copies of all material on file in City 
Clerk's office. 

RECOMMENDED 

THAT the Status Report on Rezoning Applications for the 
month of December, 1977 be received. 


2 . Floating Homes and the Aquatic Community Study 

The Committee considered a report of the City Manager, dated 
November 30, 1977 (copy circulated) in which the Director of 
Planning advises that during the first six months of 1977 an 
L.I. P. funded study on floating homes was undertaken. The 
resulting report "The Aquatic Community Study" was presented 
to the Planning and Development Committee on August 25, 1977. 
The Committee resolved to receive the report and circulate for 
comments. The report was widely circulated and letters of com- 
ments have been received from the Port of Vancouver, District 
of Surrey, Township of Richmond, Transport Canada (Coast Guard), 
and the British Columbia Ministry of the Environment. 

Mr. D. Hickley, Associate Director, Central Area, advised 
that the G.V.R.D. Sub-Committee on Floating Homes had met on 
November 29, 1977 and resolved that the staff of the G.V.R.D. 
bring forward a report that would suggest various actions that 
could be undertaken by the Municipalities. 

In view of this it is recommended that the City take no 
further action at this time. All information collected for 
"The Aquatic Community Study" will be turned over to the G.V.R.D. 
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The Committee, 
RECOMMENDED 

A. THAT the G.V.R.D. be requested to undertake a compre- 
hensive study of floating homes and liveaboards with 
a view to bringing forward acceptable definitions, 
standards and guidelines and recommended locations 

as soon as possible. 

B. THAT City staff make available such material as could 
be of assistance in the proposed study and assist in 
such other ways as may be identified. 

C. THAT, in the meantime, and pending the completion 
of the recommended study, no action be taken with 
regard to amending City By-laws for the purpose of 
permitting floating homes in Vancouver. (The present 
provisions for liveaboards in False Creek will remain 
in effect.) 


3 . Central Area Pedestrian Weather Protection 

The Committee considered a report of the City Manager dated 
December 14, 1977 (copy circulated) , forwarding a document en- 
titled "Central Area Pedestrian Weather Protection" dated 
December, 1977 (on file in the City Clerk's office). 

Mr. M. Kemble, Central Area Planning, advised that weather 
protection for pedestrians has been discussed for many years. 
There are no clearly defined City policies to encourage or 
require the provision of pedestrian weather protection along 
public streets in the Central Area, resulting in an irregular 
pattern of protection in the Downtown with some streets having 
a high degree of protection and some virtually none. 

Under the 1976/77 L.I. P. programme the Central Area Pedes- 
trian Study was carried out. The Study documented pedestrian 
movement patterns, pedestrian weather protection, physical 
amenities and other factors influencing pedestrian use pf streets. 

Mr. Kemble stated that the current report on weather protection 
arising from the pedestrian study, would be circulated afl4 th« 
comments received reported back to the Committee. 

In discussion, members of the Committee were advised 
the report does not suggest the City put in canopies. Hopefully 
in new developments and developments that require a development 
permit for changes, there would be guidelines stating that as 
a condition of permit approval some pedestrian weather protection 
would have to be provided. 

Awnings or canopies that extend out into the street space 
are controlled under the Encroachment By-law and the Building 
By-law. Approval of an Encroachment Agreement by the City 
Engineer is dependent on the encroachment not interfering with 
the use of the street space for utility and traffic purposes. 

Mr. W. Curtis, City Engineer, advised that he supports the 
idea of weather protection for pedestrians, however his responsi- 
bility is to ensure that freedom of movement of existing and 
future vehicular pedestrian activity is not restricted and that 
access to existing and future utilities within and under the 
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Clause No. 3 continued ; 

street and boulevard is maintained. The weather protection 
would have to be in the form of an awning or detachable canopy 
or located entirely on private property. Fixed canopies could 
be approved under a special Encroachment Agreement provided they 
did not affect traffic or utility easements. Canopies that 
form part of a building and protrude over the sidewalks are 
the ones of major concern. 

After discussion, the Committee, 

RECOMMENDED 

A. THAT the report entitled "Central Area Pedestrian 
Weather Protection" be received and circulated for 
public review and comment. 

B. THAT the Director of Planning report back within 
90 days on the comments received from the general 
public, the Urban Design Panel, the Development 
Permit Board and other City Departments. 


4 . Planning Programme in the Area West of City Hall 

The Committee considered a report of the City Manager dated 
December 21, 1977 (copy circulated) , in which the Director 
of Planning advises that he intends to hire a consultant working 
under staff direction to examine the opportunities offered by 
the area as a whole and develop some preliminary alternative 
actions in light of the issues identified and future site 
requirements of the agencies involved i.e.. City Hall, Vancouver 
General Hospital, Provincial Government, Vancouver City College, 
School Board and the Cancer Control Agency. Funds would be 
drawn from the 1978 Planning Department budget. 

Terms of reference for the consultant would be: 

(a) To examine issues associated with the site as identi- 
fied by Planning and Engineering Department staff. 

(b) To meet with major agencies in order to determine and 
clarify their future goals and site requirements. 

(c) To develop conceptual proposals and guidelines for 
discussion which will develop the identity of the 
area as a mixed use/institutional precinct and to 
resolve the issues identified. 

(d) To outline procedures by which the agencies may work 
together in further developing the concepts outlined 
in the report. 

(e) To prepare a graphically oriented report, display 
drawings and/or slides appropriate for use in distri- 
bution at City Hall, to the agencies involved and to 
the public. Such a report is to spark interest and 
discussion and is to suggest avenues for further work. 

(f) To present the report at a special meeting of the 
Planning and Development Committee of City Council. 


cont 'd 
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After discussion, the Committee, 
RECOMMENDED 

A. THAT the Director of Planning proceed with the hiring 
of a consultant to examine the area west of City Hall 
and report on the results in Spring, 1978. 

B. FURTHER THAT City Council urge active participation by 
all agencies involved. 


The meeting adjourned at approximately 3:15 p.m. 


******* 


FOR CO'JlJCiL ACTION SEE PA6E(S) .1(1 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 

January 12, 1978 


A meeting of the Standing Committee of Council on Finance 
and Administration was held on Thursday, January 12, 1978, at 
approximately 3:30 p.m., in the No. 3 Committee Room, third 
floor. City Hall. 

PRESENT: 


CLERK: 

RECOmENDATION 

1. B.C. Cancer Foundation - Request 
for Grant Equal to Property Taxes 

On November 8, 1977, City Council referred a Manager's 
report dated November 4, 1977*, to the Finance Committee for 
consideration of the B.C. Cancer Foundation's request for a 
grant in respect of 1977 property taxes in the amount of 
$27,125.53 paid by the Foundation for their property at 601 
West 10th Avenue. 

The Foundation was advised that although they are a 
totally non-profit organization, their building does not qualify 
for a grant in lieu of taxes as it not wholly in use for 
charitable purposes due to the rental area and large vacant 
area. Their request must therefore be considered as an outright 
grant and organizations are required to provide current financial 
statements and their projected budget for the next year to the 
Director of Finance who will report to the Committee on the 
grant request. 

Following further discussion, it was 

RECOMMENDED 

THAT the request be deferred pending the Foundation 
providing the Director of Finance with its current 
financial statements and budget for 1978, and the 
Director of Finance report back to the Committee. 


2. 1978 Changes in Taxation 

The Committee considered a Manager's report dated 
December 9, 1977, (copy circulated) wherein the Director of 
Finance reported on 1978 changes in taxation and the effect 
the changes would have on the various classifications, parti- 
cularly small businesses which are expected to receive a 
considerable increase in taxation under Option A chosen by City 
Council on October 18, 1977, to apply to the 1978 calculation 

of assessed values leading to the determination of general 
purposes taxes in 1978. At that time. City Council gave consid- 
eration to the possibility of exempting the first $1,000 or $2,000 
of assessed annual rental value for business tax to help reduce 
total taxes for the smaller businesses. The Director of Legal 
Services pointed out that this is not legally possible. 


cent • d . . . . 


Alderman Brown (Chairman) 
Alderman Gerard 
Alderman Gibson 
Alderman Marzari 
Alderman Puil 

G. Barden 
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Clause No. 2 cont'd 

The Director of Finance reported that while exemption of 
assessed annual rental value is not within the City's power, the 
application of a tax credit to the business tax is. The City 
could decide that, for all businesses, the first $100 or $200 
of business tax is not payable. It was felt this would solve 
the effect of large increases in general purposes and property 
taxes on smaller, lower valued properties. However, it was 
stressed that the assumption that it is the smaller, lower 
valued properties who will experience large increases in general 
purposes and school property taxes will not be verified until 
the Spring of 1978. 

The City Manager advised that he could not recommend a 
business tax credit in 1978 for the following reasons: 

(a) that application of a business tax credit complicates 
the tax structure and should be introduced only if there 
is a clear need; 

(b) that until the tax roll is received in the Spring of 
1978, Council will not be able to assess whether 
there is such a need, and for what types and sizes 
of business; 

(c) that at this time. Council has no information on 
whether the appropriate tax credit is 0, $100, $200, 
or more; 

(d) that a tax credit scheme once started is difficult 
to discontinue. 

During the ensuing discussion, it was pointed out that 
small businesses operating out of a building owned by a large 
company, would not necessarily benefit from a tax credit, as 
the tax credit would be given to the owner of the building. 
As shown in the example below, the tax credit would not have 
the effect of reducing the large company's taxes and the 
increased taxes would be passed on to the small businesses 
who would not get relief from the tax credit. 

Examples of Business Tax Credit 

Annual Business Tax Business Tax at 

Rental at 9.5% 11.03% after $200 

Value Tax Credit 


$ 2,500 $ 238 $ 78 

25,000 2,375 2,558 


Following further discussion it was 
RECOMMENDED 

A. THAT Council not inaugurate a business tax credit for 1978. 

B. THAT when the City has received the property tax roll, 
the Director of Finance analyse it and report on 
whether certain classes of taxpayers are experiencing 
special hardship. 

C. THAT at that time, the Director of Finance 
recommend the type and amount of business tax credit, 
if any, that should be introduced in 1979. 


The meeting adjourned at approximately 4:30 p.m. 

FOR COUNCIL ACTION SEE ?AGE(S) !. 


Regular Council, November 24, 1970 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
Vancouver Fircboat No. 2 

5 . Items tor Consideration 

(a) The Minister of Transport, the National Harbours Board 
and the Minister of Lands, Forests and Water Resources 
(B.C.) be notified of the fact that the Vancouver Fire- 
boat No. 2 may become unserviceable in June 1971 by 
reason of decertification for failure to meet standards 
set by regulation under the Canada Steamship Act. If 
this occurs, the Vancouver Harbour will be without 
adequate fire protection unless immediate steps are 
taken to remedy this situation; accordingly, the Minister 
of Transport and the National Harbours Board be re- 
quested to make a contribution to the cost of the refit 
of Vancouver Fireboat No. 2. 

(b) As the 'J.H. Carlisle' is not considered to be a 
suitable vessel for use in Burrard Inlet by reason of 
lack of speed and limited pumping capacity. City Council, 
therefore, resolve to dispose of this vessel after 
service in a temporary capacity during conversion of 
Vancouver Fireboat No. 2. 

(c) The Fire Chief be requested to report on the level of 
land-based fire protection now provided to waterfront 
property and indicate what improvements might be made 
in this service in order to reduce the reliance on 

f ireboats . 

(d) The Fire Chief be requested to prepare a report on the 
alternate methods of providing protection for com- 
bustible pier pilings." 


MOVED by Aid. Adams, 

THAT the recommendations of the Fire Chief and the Board 
of Administration contained in the Board report dated November 16, 
1970, be approved. 

- CARRIED 

MOVED by Aid. Broome, 

THAT the proposals of the Board of Administration, submitted 
to Council for consideration under item No. 5 of the report dated 
November 16, 1970, be approved. 

- CARRIED 

COMMUNICATIONS OR PETITIONS (cont'd ) 

3. Seminar: Vancouver and Lower Mainland 
Industrial Development Commission 

The Vancouver and Lower Mainland Industrial Development 
Commission advised of a seminar entitled 'Where is Greater Vancouver 
Going in the Next Decade?' to be held on Saturday, December 5th 
at the Villa Motor Inn in Burnaby. An invitation is extended. 

MOVED by Aid. Adams, 

THAT this invitation be received and as many members of 
Council as possible be authorized to attend. 


26 / 
. 11 


- CARRIED 
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CITY OF VANCOUVER 
SPECIAL COUNCIL - JANUARY 26, 1978 
PUBLIC HEARING 

A Special Meeting of the Council of the City of Vancouver 
was held on Thursday, January 26, 1973, at 7:45 p.m., in the 
Beaconsfield United Church Hall, 4580 Gothard Street, for the 
purpose of holding a Public Hearing to amend the Zoning and 
Development By-law. 

PRESENT ; Mayor Volrich 

Aldermen Bellamy, Brown, Ford, Gerard, 
Gibson, and Rankin 

ABSENT: Alderman Harcourt 
Alderman Kennedy 
Alderman Marzari 

Alderman Puil (Leave of Absence) 
CLERK TO THE COUNCIL: M. Kinsella 


COMtllTTEE OF THE WHOLE 

MOVED by Aid. Gerard, 
SECONDED by Aid. Ford, 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Volrich in the Chair, to consider proposed amendments to the 
Zoning and Development By-law. 

- CARRIED UNANIMOUSLY 

To aid the public present for the hearing, the Clerk read 
from the agenda that the Council had before it. 


1. Rezoning - 5178-5188 Moss Street 
and 5239-5255 Fairmont Street 

An application was received from Mr. N. Ginder, Best Lumber 
and Supplies Ltd., to rezone Lots 10, 11, 50 and 51, Blocks 6 & 
7, D.L. 37, being 5178-5188 Moss Street and 5239-5255 Fairmont 
Street as follows: 

From: RS-1 One Family Dwelling District 
To: C-2 Commercial District. 

The application was not approved by the Director of 
Planning. 

Mr. R. Scobie, Planning Department, reviewed the background 
to the applicaticn and indicated there had been two previous 
attempts to have the property rezoned. He also noted the current 
application was originally for six lots but on the advice of the 
Planning Department, the applicant had reduced the area to four 
lots. The Director of Planning advised he did not approve the 
rezoning on two grounds : 

(a) ample property zoned (C-2) Commercial District exists 
along Kingsway which could best be redeveloped for 
the uses suggested by the applicant. 

(b) the rezoning and proposed development (or alternate 
uses) would represent an intrusion of commercial 
development which would be incompatible with adjacent 
residential development. 


cent 'd. . . . 
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Rezoning - 5178-5188 Moss Street & 
5239-5255 Fairmont Street (cont'd) 

Mr. R.K. Baker, Q.C., on behalf of Mr. Ginder, stated the 
subject lots had been acquired by Mr. Ginder many years ago 
specifically for expansion purposes. The intrusion into the 
residential area objected to by the Director of Planning would 
be lessened by the buffer zone created by the two lots which 
had been excluded from the proposal. A Canada Dry bottling plant 
already intruded into the area on Moss Street, therefore, the 
proposal was not precedent setting. The vacant houses on the 
property had been vandalized and if the rezoning was refused it 
would have the effect of perpetuating an eyesore and leave the 
fate of the two old houses in limbo. 

The Mayor called for speakers for or against the application 
and representations were received from the following: 

Mr. Felix Shim, 5168 Moss Street, complained the neighbourhood 
already had to contend with high noise levels from the Canada 
Dry plant and the proposed rezoning would compound the 
problem. 

Mr. Luis Lousa, 5150 Moss Street, felt coraraercial zoning 
would increase property values and be advantageous to 
homeowners in the area. 

Mr. Eric Coe, 2853 Kingsway, stated it was not clear what 
development would ensue if the application was successful. 
He had endeavoured to find out but detailed sketches were 
not available, even the City did not have the information. 

Ms. Helen Lee, 5033 Moss Street, opposed rezoning to 
commercial and referred to problems already caused in the 
area seven days a week by heavy trucks obstructing local 
traffic while delivering or picking up lumber from Mr. 
Ginder 's store on Kingsway. The vacant houses were 
dilapidated and an eyesore and should be demolished. 

Mr. Pheasant, 5256 Fairmont Street, opposed the rezoning 

on behalf of his mother, a resident of the area for 55 years. 

Mr. and Mrs. Trotter, 5136 Fairmont, had built a new home 
but would not have done so if they had thought the area 
would be rezoned. 

Miss Urban, 5257 Killarney, expressed opposition to the 
proposal . 

Mr. Peter Weldon, 5148 Fairmont, felt the applicant had 
allowed his property to become a fire hazard in the area 
in an attempt to bludgeon public opinion. 

MOVED by Aid. Gerard, 

THAT the application of Mr. N. Ginder of Best Liimber and 
Supplies Ltd., to rezone 5178-5188 Moss Street and 5239-5255 
Fairmont Street from RS-1 One Family Dwelling District to C-2 
Commercial District, be not approved. 

- CARRIED UNANIMOUSLY 

COmiTTEE OF THE WHOLE 

MOVED by Aid. Ford, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Ford, 
SECONDED by Aid. Gerard, 

THAT the report of the Committee of the Wliole be adopted. 

- CARRIED UNANIMOUSLY 


The Special Council adjourned at approximately 9:00 p.m. 


The foregoing are Minutes of the SDecial Council Meeting (Public 
Hearing) of January 26, 1978, adof/tfed on February 7, 1978. 
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CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 


A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, February 7, 1978, in the Council Chamber, 
commencing at 2:00 p.m. 


PRESENT ; Mayor Volrich 

Aldermen Bellamy, Brown, Ford, 

Gerard, Gibson, Harcourt, 
Kennedy, Puil and Rankin 

ABSENT ; Alderman Marzari 

CLERK TO THE COUNCIL: D.H. Little. 


PRAYER 

The proceedings in the Council Chamber were opened with 
prayer, offered by the Civic Chaplain, the Reverend Walter A. 
Lexvold, Pastor of Dunbar Lutheran Church, Vancouver. 


ACKNOWLEDGMENT 

The Mayor acknowledged the presence in the Council Chamber 
of students from the Citizenship Class at King Edward Campus, 
Langara, under the direction of their instructor. Miss Diane 
Jones. 

'IN CAMERA' MEETING 

The Council was advised there were matters to be considered 
'In Camera' later this day. 

ADOPTION OF MINUTES 

MOVED by Aid. Bellamy 
SECONDED by Aid. Ford 

THAT the minutes of the following meetings be adopted: 

Regular Council - January 24, 1978 (except 'In Camera') 

Special Council (Public Hearing) - January 26, 1978. 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Bellamy 
SECONDED by Aid. Ford 

THAT this Council resolve itself into Committee of the 
Whole, Mayor Volrich in the Chair. 

- CARRIED UNANIMOUSLY 


DELEGATIONS 

1. Part Report of Standing Committee 

on Transportation (January 26, 1978) 

Gastown Merchants Request for Mid-Block 
Pedestrian Signal on Cordova Street 

Council considered a Transportation Committee report dated 
January 26, 1978, concerning a request by the Gastown Merchants 
^or a mid-block pedes tr^^^ on Cordova Street. The 

Committee recommended that a signal be not installed. 


Cont'd 
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DELEGATIONS (Cont'd) 

Mid-Block Pedestrian Signal 
on Cordova Street (Cont'd) 

Council received a delegation from Mr. J. Nicoll, representing 
the Gastown Historic Area Planning Committee, speaking for the 
installation of a signal as an aid to the pedestrian flow between 
Cordova and Water Streets via Blood Alley Square and Blood Alley 
Arcade . 

MOVED by Aid. Kennedy 

THAT the recommendation of the Committee, as contained in 
its report of January 26, 1978, be approved. 

- CARRIED 

(Aid. Brown, Ford and Gibson opposed) 


2 . Building & Planning Matters 
(February 3, 1978) 

Proposed Coca-Cola Sign 
(Sign Application No. 3184) 
(Clause 1) 


The Council considered a report dated February 3, 1978, from 
the City Manager, concerning a proposed Coca-Cola sign at 1818 
Cornwall Street. In the report it was stated' that the application 
had been refused by the Director of Planning, however, under 
Section 10 of the Sign By-law, the applicant wished to appeal to 
Council. 

Mr. R. Banni, representing Wallace Sign Crafters West Limited, 
the applicants, addressed Council and gave the dimensions of the 
proposed sign and a history of the application. 

MOVED by Aid. Kennedy 

THAT the electronic message sign only be approved. 

- LOST 

(Aid. Bellamy, Brown, Gerard, Harcourt, Puil, Rankin 
and the Mayor opposed) 

MOVED by Aid. Gerard 

THAT the application, as submitted, be approved. 

- LOST 

(Aid. Bellamy, Brown, Ford, Gibson, Harcourt, Kennedy, 
Puil, Rankin and the Mayor opposed) 

No further action was taken. 


UNFINISHED BUSINESS 


1. Proposed Rezoning - S.E. Corner of 
16th Avenue and Burrard Street 

Council, on January 10, 1978, approved a delegation request 
of Mr. J.G. Elmitt, G. Elmitt Construction Ltd., and deferred 
consideration of a Manager's Report dated January 6, 1978, pending 
Mr. Elmitt 's appearance before Council on the above matter. 

Mr. Elmitt now advises he has been informed the Area Consultant's 
study on Shaughnessy will be presented to Council shortly and therefore 
he does not wish to appear before Council at this time. 


Cont'd 
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UNFINISHED BUSINESS (Cont!d) 

Proposed Rezoning - S.E. Corner of 
16th Avenue and Burrard Street (Cont'd ) 

The Manager's Report dealing with the rezoning application was 
re-submitted for Council's consideration. 

In the Manager's report the Director of Planning recommended 
that the 16th Avenue and Burrard Street rezoning application be 
placed on hold until such time as the Area Consultant's report is 
complete and Council has dealt with the recommendations of the 
Director of Planning with regard to that report. 

MOVED by Aid. Brown 

THAT the foregoing recommendation, as contained in the Manager's 
report of January 6, 1978, be approved. 

- CARRIED UNANIMOUSLY 


2. Family and Juvenile Courts, 
2625 Yale Street 


On January 24, 1978, Council approved a motion that the 
Attorney-General be formally requested to take immediate steps 
to relocate and reorganize the Family and Juvenile Courts. At 
the same time a report from the administration on the condition 
of the building was requested. In addition, a motion proposing 
that the Provincial Government be given 30 days notice on termination 
of the existing lease of the property was tabled, pending receipt 
of the administrative report. 

The Council gave consideration to the report referred to, 
dated February 2, 1978, in which comments were made on the condition 
of the building, concluding with three options open to Council. 

A letter, dated February 1, 1978 from the Deputy Attorney- 
General was noted, as was a letter, dated February 1, 197 8, from 
the Regional Court Administrator. 

The Mayor indicated he will be meeting with the Attorney- 
General and his Deputy on February 20, 1978, to discuss the Family 
and Juvenile Courts situation and other matters. 


MOVED by Aid. Rankin 

THAT the Provincial Government be given thirty days notice 
on termination of the existing lease of 2625 Yale Street. 

- LOST 

(Aid. Bellamy, Gerard, Gibson, Kennedy, Puil and the 
Mayor opposed) 


MOVED by Aid. Rankin 

THAT the Provincial Government be advised that the City will 
undertake the work necessary at 2625 Yale Street, if the Government 
will agree to an appropriate increase in monthly rental to repay 
the City over three years, and enter into a suitable lease agree- 


(Ald. Ford, Gibson, and Harcourt opposed) 
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COMMUNICATIONS OR PETITIONS 

1 . Exemption from Anti-Dumping 
Duty - Steel Industry 

The Council considered a letter from the Municipality of 
Richmond concerning anti-dumping duties on certain steel products 
entering Canada from foreign producers. Richmond Council had 
adopted the following recommendation and asked for Vancouver's 
support : 

"That Richmond strongly support the position 
of the B.C. Construction Association to the 
Federal Minister of Revenue, namely, that 
the importation of 'wide flange beams' 
entering Canada through Pacific Coast Ports 
be exempted from the anti-dumping duty 
imposed in 1977." 

Richmond also requested that Vancouver convey its support of 
the recommendation to both the Prime Minister and the Minister of 
National Revenue. 

MOVED by Aid. Rankin 

THAT the foregoing requests from the Municipality of Richmond 
be approved and the Federation of Canadian Municipalities be also 
advised . 

- CARRIED UNANIMOUSLY 


2 . Creation of Crown Corporation 
- Postal Service 


Under date of January 24, 1978, the City of Windsor submitted 
a resolution of that City, requesting that the Federal Government 
create a Crown Corporation to assume the responsibility for the 
operation of the Canadian Postal Service. Endorsation was requested. 

MOVED by Aid. Kennedy 

THAT the resolution from the City of Windsor, as contained in 
its letter of January 24, 1978, be endorsed. 

- LOST 

(Aid. Bellamy, Brown, Ford, Gerard/ Gibson, Harcourt, 
Puil , Rankin and the Mayor opposed) 


3 . Request for Sponsorship of 

Luncheon - National Conference 

In a letter dated January 17, 1978, the Pacific Association 
for Autistic Children requested that the City host a luncheon 
during its National Conference in May of this year. 

MOVED by Aid. Rankin 

THAT a civic luncheon, as requested, be approved. 

- LOST 

(Aid. Bellamy, Brown, Ford, Gerard, Gibson, Harcourt, 
Kennedy, Puil and the Mayor opposed) 
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COMMUNICATIONS OR PETITIONS (Cont'd) 


5. 


4. License - Pacific 

Press Vending Machines 

Council noted a letter dated January 30, 1978, from Mr. Roy 
Yacht, private citizen, requesting to appear this day on the subject 
of vending machine license fees for newspaper boxes. A report on 
this topic from the Finance and Administration Committee will be 
considered by Council later in the meeting. 

MOVED by Aid. Rankin 

THAT the foregoing request from Mr. R. Yacht, be granted. 

- CARRIED UNANIMOUSLY 


5 . Peace Arch Annual Celebration 

The International Peace Arch Association, in a letter dated 
January 23, 1978, requested renewal of its annual grant of $100 
which goes towards financing the organization's annual celebration 
to be held on June 11, 1978. 

MOVED by Aid. Kennedy 

THAT a grant of $100 be approved to the International Peace 
Arch Association. 

- CARRIED BY THE 
REQUIRED MAJORITY 

(Aid. Puil opposed) 


6 . Burrard Bridge Civic Marina 
Water Lot Rentals 


In a letter dated January 26, 1978, the Chairman of the Park 
Board asked Council's support of a Park Board appeal to the 
Provincial Government to review the extensive increase of more 
than 1000% that has been applied by the Provincial Government for 
the annual water lot rental rates. The increase raises the 
figure from $2,591.82 to $29,280 per year. 

MOVED by Aid. Harcourt 

THAT Council support the Park Board in its appeal to the 
Provincial Government, as outlined in its letter of January 26, 1978. 

- CARRIED UNANIMOUSLY 


7. Appointment of Liaison 
Alderman, Park Board 

Council considered the following letter, dated January 31, 1978 
from the Mayor: 

"In an effort to establish a better and continuous liaison 
if.elationship between the City Council and Park Board, the 
Board recently resolved as follows: 

'THAT the Board suggest to the Mayor that he appoint 
a liaison Alderman to the Park Board on a one-year 
basis. The Deputy Mayor to continue to be invited 
to attend Board meetings.' 

I believe that there is some basic merit in this suggestion 
and I would, therefore, recommend that Alderman Ford be 
designated as the City Council's liaison Alderman with the 
Park Board for 1978." 

Cont'd 
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Liaison Alderman - 
Park Board (Cont'd) 

MOVED by Aid. Kennedy 

THAT the foregoing recommendation of the Mayor be approved 
and the previous action of Council, dated January 10, 1978, be 
varied accordingly. 

- CARRIED UNANIMOUSLY 


8 . Sunday Evening Soccer Games 

In a letter dated January 30, 1978, Vancouver Professional 
Soccer Club Ltd., re-submitted its request for an 8.00 p.m. 
starting time for Sunday evening soccer games. It was stated 
that the maximum number of games being considered for a Sunday 
this year is three, and this could be changed if they are unable 
to rearrange the present starting times. 

MOVED by Aid. Kennedy 

THAT the Director of Legal Services be instructed to apply 
for a Charter Amendment to provide for a finishing time of 
10.00 p.m. for sporting events on Sundays. 

- CARRIED 

(Aid. Gerard, Harcourt and Rankin opposed) 


9. Rezoning Application - Northwest 
Corner of Main and Terminal 

In a letter dated January 23, 1978, Watts and Burns, represent- 
ing Ocean Construction Supplies Ltd., requested to appear before 
Council as a delegation on the proposed rezoning of the North-west 
corner of Main and Terminal. A report on the matter from the 
Director of Planning is expected to be before Council on February 
14, 1978. 

MOVED by Aid. Puil 

THAT the delegation request from Watts and Burns, representing 
Ocean Construction Supplies Ltd., be granted. 

- CARRIED UNANIMOUSLY 


10. VII Conference of Mayors 

of the World's Major Cities 

A letter, dated December 5, 197 8 from the Center for Cooperation 
Among World's Cities was noted, inviting the Mayor or his represent- 
ative, to attend a Conference in Turin on 14th to 16th April and 
in Milan on 17th to 19th April, 1978. 

The Council directed that the letter be received. 


15« 
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CITY MANAGER'S AND OTHER REPORTS 


A. MANAGER'S GENERAL REPORT 
FEBRUARY 3, 1978 


Works & Utility Matters 
(February 3, 1978) 

The Council considered this report which contains two 
clauses identified as follows: 

CI. 1: Reconstruction of Old Sewers: Pine Crescent 
33rd to 35th; 34th Avenue - Pine Crescent to 
CP. Right-of-Way 

CI. 2: Tender Awards 


Clauses 1 and 2 

MOVED by Aid. Puil 

THAT the recommendation of the City Manager, as contained 
in clause 1 be approved, and clause 2 be received for information. 

- CARRIED UNANIMOUSLY 


Social Service & Health Matters 
(February 3, 1978) 

Ray-Cam Co-operative Centre 
1978 Operating Budget 
(Clause 1) 


MOVED by Aid. Brown 

THAT this clause be deferred with the funding being provided 
to Ray-Cam on a monthly basis until the budget review takes place. 

- CARRIED UNANIMOUSLY 


Building & Planning Matters 
(February 3, 1978) 

The Council considered this report which contains eight 
clauses identified as follows: 


CI. 

1: 

CI. 

2: 

CI. 

3: 

CI. 

4: 

CI. 

5: 

CI. 

6: 

CI. 

7: 

CI. 

8: 


Proposed Coca-Cola Sign (Sign Application #3184) 
Riley Park N.I. P. - Brock School Woodcraft 
Facility for Community Use 

D.P.A. - Proposed Cancer Clinic Addition for 
Vancouver General Hospital, 2656 Heather Street 
Riley Park N.I. P. - 33rd Avenue and Ontario 
Street - Pedestrian Actuated Signal 
Victory Hotel Renovations 

Kensington N.I. P. Demonstration Project - 
Vancouver South Lawn Bowling Club 

Champlain Heights Enclave 18 
Riley Park N.I. P. - Playground and Adjacent 
Lanes Improvements 


For Council action on Clause 1 see page 2. 

Clauses 2, 4 and 5 

MOVED by Aid. Rankin 

THAT the recommendations of the City Manager, as contained 
in clauses 2, 4 and 5 of this report, be approved. 


- CARRIED UNANIMOUSLY 


Regular Council, November 24, 1970 

COMMUNICATIONS OR PETITIONS (cont 'd ) 

4 . Georgia Street Overpass 

The Council noted a communication from the Chairman of 
the Vancouver Civic Auditorium Board acknowledging the Council's 
resolution supporting a Georgia Street overpass to connect 
the proposed development of the C.B.C. on Georgia Street at 
Hamilton Street to the Queen Elizabeth Theatre complex. The 
Auditorium Board requests the Council continue to press for 
this overpass. 

Commissioner Sutton Brown advised that a reply to the 
Council *s position has been received from the Canadian Broad- 
casting Corporation and in this connection the Director of 
Planning is preparing a report to Council . 

MOVED by Aid. Adams, 

THAT the foregoing information be received, 

- CARRIED 

5. Commission of Inquiry into the 
Non-Medical Use of Drugs; Brief 

The City Clerk submitted information as a result of con- 
sideration by certain members of Council on November 19, 1970, 
to the matter of presenting a brief to the Commission of Inquiry 
into the Non-Medical Use of Drugs. The brief submitted by 
the Medical Health Officer was reviewed by these members of 
Council at that time and the Medical Health Officer was 
authorized to present the brief on behalf of the Council to 
the Commission. Further, the Mayor was requested to ask the 
Chief Constable, or his representative, to join the Medical Health 
Officer at the hearings. The recommendation is made that the 
actions taken by His Worship the Mayor, Aldermen Broome, Bird, 
Rankin and Sweeney, the Aldermen who considered this matter, be 
endorsed . 

MOVED by Aid. Calder, 

THAT the actions taken on this matter be approved. 

- CARRIED 

6. Fee re Projecting Electrical 
Signs over Streets 


The Corporation Counsel submitted a proposed by-law in 
respect of amendment to the Sign By-law to provide for an annual 
fee for electrical signs projecting over City streets. At a 
previous Council meeting it was agreed that, when such amendment was 
before the Council an opportunity would be given to interested 
parties to make representations. 

MOVED by Aid, Bird, 

THAT the proposed amending By-law be deferred for a period 
of thirty days to allow representations to be made to the Council. 

- CARRIED 

7 . Request for use of Queen Elizabeth Theatre 

A request was received from Oxfam of Canada for a grant 
equal to the rental of the Queen Elizabeth Theatre to permit 
the holding of a benefit concert on Saturday, December 5, 1970, 
in connection with the Oxfam Pakistan Relief Fund. 

MOVED by Aid. Broome, 

THAT a grant equal to the rental of the Theatre be approved 
for this purpose as requested. 

- CARRIED BY THE 
REQUIRED MAJORITY 
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Building & Planning Matters (Cont'd) 

D.P.A. Proposed Cancer Clinic Addition 
for Vancouver General Hospital, 
2656 Heather Street 

(Clause 3) 


MOVED by Aid. Rankin 

THAT the recommendation of the City Manager, as contained 
in clause 3 of this report, be approved. 

- CARRIED 

(Aid. Brovm opposed) 

Kensington N.I. P. Demonstration 
Project - Vancouver South Lawn 
Bowling Club 

(Clause 6) 


MOVED by Aid. Brown 

THAT the recommendation of the City Manager, as contained 
in clause 6 of this report, be approved. 

- CARRIED UNANIMOUSLY 


Clauses 7 and 8 

MOVED by Aid. Puil 

THAT clause 7 of this report be received for information 
and the recommendation of the City Manager, as contained in 
clause 8, be approved. 

- CARRIED UNANIMOUSLY 


Finance Matters 
(February 3, 197 8) 

The Council considered this report which contains four 
clauses identified as follows: 

CI. 1: Purchase of Police Index Enquiry Computer System 
CI. 2: Park Board Staffing - One Building Service Worker 

I Position, Aberthau Cultural Centre & Jericho 

Gymnasium 

CI. 3: Annual Review of Water Rates 

CI. 4: Four Day Week - Health and Fire Departments 

Purchase of Police Index 
Enquiry Computer System 
(Clause 1) 


MOVED by Aid. Rankin 

THAT the recommendation of the City Manager, as contained 
in clause 1 of this report, be approved. 

- CARRIED UNANIMOUSLY 

Clauses 2, 3 and 4. 

MOVED by Aid. Gibson 

THAT the recommendations of the City Manager, as contained 
in clauses 2 and 3 of this report be approved, and clause 4 
be received for information. 

- CARRIED UNANIMOUSLY 


The Council recessed at 3.50 p.m., and, 
following an "In Camera' meeting in the 
Mayor's office, reconvened in the Council 
Chamber at 4.30 p.m. 
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CITY MANAGER'S & OTHER REPORTS (Cont'd) 


Property Matters 
(February 3, 1978) 

The Council considered this report which contains nine 
clauses identified as follows: 


CI. 

1: 

CI. 

2: 

CI. 

3: 

CI. 

4: 

CI. 

5: 

CI. 

6: 

CI. 

7: 

CI. 

8: 

CI. 

9: 


Demolitions - 1501-15 West 4th Avenue and 
1923-27-75 Granville Street 
Sale of Property - S/S 800 Block East Cordova 
Portion of City-owned Property within Burlington 
Northern Right-of-Way 

Mount Pleasant N.I. P. Site Office, 670 East Broadway 
Burrard Street Widening - 1917-1935 Burrard Street 
Rental Review - S/E Corner Main and Terminal 
Second Avenue and Wallace - City Lands and 
Disposition of Lease Proceeds 
Lease of Part of Coroner's Court Building to 
Provincial Government, 240 East Cordova Street 
Assignment of Lease - 1484 West Broadway 


Clauses 1-6 inclusive 

MOVED by Aid. Kennedy 

THAT clause 1 be received for information and the recommend- 
ations of the City Manager, as contained in clauses 2, 3, 4, 5 
and 6 , be approved . 

- CARRIED UNANIMOUSLY 

Second Avenue and Wallace - 
City Lands and Disposition 
of Lease Proceeds 
(Clause 7) 


MOVED by Aid. Puil 

THAT the recommendation of the City Manager, as contained in 
clause 7 of this report, be approved. 

- CARRIED UNANIMOUSLY 


The Mayor requested the City Manager to 
circulate to Council a memo giving the 
value of the Second and Wallace leases 
referred to in this report. 


Clauses 8 and 9 

MOVED by Aid. Puil 

THAT the recommendations of the City Manager, as contained 
in clauses 8 and 9 of this report, be approved. 

- CARRIED UNANIMOUSLY 


B . Granville Island Redevelopment 

MOVED by Aid. Rankin 

THAT the recommendations of the City Manager contained in 
his report dated February 3, 1978, be approved. 

- CARRIED 

(Aid. Puil opposed) 
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STANDING COMMITTEES & OTHER REPORTS 


I. Report of Standing Committee 
on Community Services. 
January 19, 1978 

The Council considered this report which contains four 
clauses identified as follows: 

CI. 1. The Crepe Machine - Sidewalk Cafe, 148 West 

11th Avenue. 
CI. 2. Hardship Appeals - Procedures. 

CI. 3. Condition of Rooming House, 134 Powell Street. 
CI. 4. General Discussion re Committee Initiatives 
and Priorities for 1978. 


Clauses 1-4 inclusive 

MOVED by Aid. Rankin 

THAT the recommendations of the Committee, as contained 
in clauses, 1, 2 and 3 of this report, be approved, and clause 
4 be received for information. 

- CARRIED UNANIMOUSLY 


II. Report of Standing Committee 
on Finance and Administration 
(January 26, 1978) 

Departmental Review - 
Finance Department. 
(Clause 1) 


MOVED by Aid. Brown 

THAT the recommendations of the Committee, as contained 
in this report, be approved. 

- CARRIED UNANIMOUSLY 


III. Report of Standing Committee 
on Finance & Administration, 
January 26, 1978 

The Council considered this report which contains two 
clauses identified as follows: 

CI. 1: License Fee - Coin-operated Newspaper Boxes 
CI. 2: Review Procedures for the 1978 Revenue Budget 


License Fee - Coin-operated 

Newspaper Boxes 

(Clause 1) 


Earlier in the proceedings. Council approved Mr. Roy Yacht's 
request to address it on this matter. 

Mr. Yacht spoke in favour of the City charging a license 
fee for coin-operated newspaper boxes. 
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STANDING COMMITTEES & OTHER REPORTS (Cont'd) 


Standing Committee on 

Finance & Administration (Cont'd) 

License Fee - Coin-operated 
Newspaper Boxes. (Cont'd) 


MOVED by Aid. Rankin 

THAT the Director of Legal Services be instructed to amend 
the Vending Machine By-law to require a $10.00 license fee for 
all newspaper vending machines. 

- CARRIED 

(Aid. Gibson opposed) 

MOVED by Aid. Brown 

THAT the Director of Legal Services be instructed to bring 
forward the appropriate amendment to the License By-law to 
include vending machines on City Streets in the schedule attached 
thereto . 

- CARRIED UNANIMOUSLY 


Review Procedures for the 
1978 Revenue Budget 
(Clause 2) 


MOVED by Aid. Brown 

THAT the recommendations of the Committee, as contained 
in clause 2 of this report, be approved. 

- CARRIED UNANIMOUSLY 


IV. Report of Standing Committee 
on Transportation, 
January 26, 1978 

The Council considered this report which contains two 
clauses identified as follows: 

CI. 1: Pedestrian Signal Request - Tatlow Park 
CI. 2: Marathon Restaurant Sidewalk Cafe 

Clauses 1 and 2 . 

MOVED by Aid. Kennedy 

THAT the recommendations of the Committee, as contained in 
clauses 1 and 2 of this report be approved. 

- CARRIED UNANIMOUSLY 


RISE FROM COMMITTEE OF THE WHOLE 


MOVED by Aid. Harcourt 

THAT the Committee of the Whole rise and report 


- CARRIED UNANIMOUSLY 


Regular Council, February 7, 1978. 
ADOPT REPORT OF COMMITTEE OF THE WHOLE 
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MOVED by Aid. Harcourt 
SECONDED by Aid. Kennedy 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


BY-LAWS 


1. BY-LAW TO AMEND BY-LAW NO. 4162, 
BEING THE CEMETERY BY-LAW 


MOVED by Aid. Gerard, 
SECONDED by Aid. Brown, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Gerard, 
SECONDED by Aid. Brown, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


MOTIONS 


A. Closing, Stopping Up, Conveying to 
Abutting Owner and Consolidation 
(Portion of Road n/s 33rd Avenue, 
East of Victoria Drive) 


MOVED by Aid. Gerard 
SECONDED by Aid. Brown 
THAT WHEREAS 

(1) The City of Vancouver is the owner of all the streets 
and lanes lying within the limits of the City of 
Vancouver; 

(2) The South 7 feet of Lot 6, Block "J", District Lot 
393, Plan 1955 was established for road under filing 
38983-L; 

(3) The said South 7 feet is no longer required for 
street widening purposes; 

(4) The abutting owner wishes to acquire the said 
South 7 feet; 

THEREFORE BE IT RESOLVED THAT the South 7 feet of Lot 6, 
Block "J", District Lot 393, Plan 1955, now road, be closed, stopped 
up and conveyed to the abutting owner; and 

FURTHER BE IT RESOLVED THAT the South 7 feet now closed, be 
consolidated with the balance of said Lot 6 to form one parcel. 


- CARRIED UNANIMOUSLY 
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MOTIONS (Cont'd) 


B. Allocation of Land for Lane Purposes 
(N8' of S20' of Subdivision "B" of 
Block 2, Subdivision "A" of N/E Quarter 
Section 51, THSL, Plan 2680) 

MOVED by Aid. Gerard 
SECONDED by Aid. Brown 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for lane purposes, the following described lands: 

North 8 feet of the South 20 feet of Subdivision "B" of 
Block 2, Subdivision "A" of Northeast Quarter Section 51, 
Town of Hastings Suburban Lands, Plan 2680. The same as 
shown outlined red on a plan prepared by Noel E. Peters, 
B.C.L.S., dated December 30, 1977, and marginally numbered 
LF 8488, a print of which is hereunto annexed; 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes, and declared to form and constitute portions of 
lane. 

- CARRIED UNANIMOUSLY 


ENQUIRIES & OTHER MATTERS 


1 . Sunday Opening of Stores 

Alderman Rankin made reference to the increasing 

number of retail establishments 
which open on Sundays in violation 
of the Lord's Day Act. He 
requested that the Mayor discuss 
this growing problem with the 
Attorney-General at their forth- 
coming meeting. 


2. Amateur Sports on 
Sundays 

Alderman Bellamy enquired whether amateur sports 

are covered by the Sunday Sports 
By-law. The Director of Legal 
Services advised that if an 
amateur team charges an entry fee 
to spectators, it would have to 
comply with the conditions set 
out in the Sunday Sports By-law. 


The Council recessed at 5.15 p.m. 
to reconvene in the Council 
chamber at 7:30 p.m. 
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The Council reconvened in the Council Chamber at 
7.3 p.m. with Mayor Volrich in the Chair and the 
following Members present: 

PRESENT ; Mayor Volrich 

Aldermen Bellamy, Brown, Ford, 

Gerard, Gibson, Kennedy 
and Rankin. 

ABSENT ; Aldermen Harcourt and Marzari 
Alderman Puil (arrived late) 

CLERK TO THE COUNCIL; D.H. Little 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Bellamy 
SECONDED by Aid. Rankin 

THAT this Council resolve itself into Committee of the 
Whole, Mayor Volrich in the Chair. 

- CARRIED UNANIMOUSLY 


DELEGATIONS 

3 . Request for By-law Amendment re 
Bridges and Views Therefrom 

Council, on January 10, 1978, agreed to hear representation 
from the Community Arts Council of Vancouver on a request for a 
by-law amendment re bridges and views therefrom. 

Mr. D. Fairbrother, representing the Community Arts Council 
advised that the Director of Planning had written to the Arts 
Council supporting its position. The Arts Council is requesting 
a by-law amendment to provide for controls over the relationship 
between bridges and tall structures with specific reference to 
the south side of False Creek. 

The Director of Planning advised that he will be reporting 
on this matter later this year. However, as specific concern 
has been expressed with respect to preservation of views from 
bridges adjacent to the south side of False Creek he could, if 
Council wishes, bring forward guidelines to cover this particular 
area. The Mayor requested that the Director of Planning bring 
forward the suggested guidelines as soon as possible. 

MOVED by Aid. Gerard 

THAT the representation on behalf of the Community Arts 
Council, be received. 

- CARRIED UNANIMOUSLY 


4 . License - Gresham Hotel 

Council, on December 13, 1977, resolved that the owner and/or 
operator of the Gresham Hotel appear before it to show cause why 
the hotel's business license should not be revoked in view of 
being convicted of keeping a common bawdy house on these premises. 
Before Council was the relevant Manager^ s report and other 
supporting documents on this matter. 

Mr. R. Fenton of Burnet & Fenton, Barristers and Solicitors, 
had previously submitted a brief on behalf of the Gresham Hotel. 
Mr. Fenton addressed Council and read portions of his brief which 
had previously been circulated. He stated that Mr. Ho, Manager 
of the Hotel was a recently arrived immigrant from Hong Kong and 
was not aware of the legislation governing keeping of a common 
bawdy house. This legislation has now been clarified to Mr. Ho 
and since his conviction no further incidents of this nature have 
occurred. Mr. Fenton indicated that it is most unlikely similar 
incidents would occur in the future. 


Cont'd. 
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DELEGATIONS (Cont'd) 

License - Gresham Hotel (Cont'd) 

MOVED by Aid. Rankin 

THAT no action be taken at this time to revoke the business 
license of the Gresham Hotel; 

FURTHER THAT the Police Department and other civic departments 
involved with the operation of hotels and rooming houses report 
back to Council in six months' time, at which time the overall 
situation will be reviewed. 

- CARRIED UNANIMOUSLY 


Alderman Puil joined the meeting during 
discussion of the foregoing item. 


5. Business Tax Roll - B.C. Jockey Club 
and Burrard Amusements Ltd. 


Council, on November 22, 1977, deferred consideration of 
a Manager's report dated November 18, 1977, pending the hearing 
of delegations on behalf of the B.C. Jockey Club and Burrard 
Amusements Ltd. In his report, the City Manager recommended 
that the Director of Legal Sergices be instructed to forward 
to Council amendments to the Business Tax By-law necessary to 
make the race track premises and Burrard Amusement premises 
taxable for business tax purposes. 

Mr. Charles Diamond, Vice-President, B.C. Jockey Club, 
addressed Council and reiterated the salient points contained in 
his brief on this matter, which had previously been circulated 
to Council. 

Mr. John Smith, solicitor, addressed Council on behalf of 
Burrard Amusements Ltd. He also read to Council excerpts from 
his previously circulated brief on this matter. 

Council noted a letter from the Pacific National Exhibition 
supporting the position of the B.C. Jockey Club and Burrard 
Amusements that they continue to be exempt from the payment of 
business tax. 

The Director of Finance responded to the comments contained 
in the briefs submitted to Council by B.C. Jockey Club and Burrard 
Amusements Ltd. 

Mr. Jack Diamond, B.C. Jockey Club, also addressed Council 
and urged it not to impose a business tax on the race track 
premises . 

All the delegations made the point that their current rental 
agreements with the Pacific National Exhibition were negotiated 
on the basis that their operations currently pay no business tax. 

MOVED by Aid. Rankin 

THAT the Director of Legal Services be instructed to forward 
to Council amendments to the Business Tax By-law necessary to make 
the race track premises and Burrard Amusements premises taxable 
for business tax purposes as well as any other commercial enter- 
prizes on the P.N.E. grounds that are also exempt from business 
tax at the present time. 

- LOST 

(Aid. Bellamy, Brown, Ford, Gerard, Gibson, Kennedy, 
Puil and the Mayor opposed.) 


Cont'd. 
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DELEGATIONS (Cont'd) 

B.C. Jockey Club & Burrard 
Amusements Ltd., - 
Business Tax Roll (Cont'd) 

MOVED by Aid. Gerard 

THAT it be City policy that business tax be imposed on 
currently exempt business premises on the P.N.E. grounds at such 
time as the present leases expire or are renegotiated in other 
terms by mutual agreement of the parties, and the Director of 
Finance report to Council on this policy. 

- CARRIED 

(Aid. Brown, Puil and Rankin opposed) 

During this discussion, the Mayor requested 
the Director of Legal Services to advise 
him on the current position of the lease 
between Burrard Amusements Ltd., and the P.N.E. 


6 . License - Glenaird Hotel 

Council, on December 13, 1977, resolved that the owner and/or 
operator of the Glenaird Hotel appear before it to show cause why 
the hotel's business license should not be revoked in view of 
being convicted of keeping a common bawdy house on these premises. 
Also before Council was a relevant Manager's report and other 
supporting documents on this matter. 

Ms. Susan Hahan, part owner of the hotel, advised that when 
the violation occurred she was on vacation and the Manager at 
that time was most anxious to rent rooms and therefore did not 
exercise sufficient discretion in this matter. Since that time 
there has been a change of personnel at the hotel. 

MOVED by Aid. Rankin 

THAT no action be taken at this time to revoke the business 
license of the Glenaird Hotel; 

FURTHER THAT the Police Department and other civic departments 
involved with the operation of hotels and rooming houses report 
back to Council in six months' time, at which time the overall 
situation will be reviewed. 

- CARRIED UNANIMOUSLY 


RISE FROM COMMITTEE OF THE WHOLE 


MOVED by Aid. Bellamy 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 


ADOPT REPORT OF COMMITTEE OF THE WHOLE 

MOVED by Aid. Bellamy 
SECONDED by Aid. Kennedy 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


The Council recessed at 9.15 p.m. 


The foregoing are Minutes of the Regular Council Meeting 
of February 7, 1978, adopted on February 14, 1978. 



MAYOR 


Regulai" Council, November 24, 1970 

COMMUNICATIONS OR PETITIONS (cont'd ) 

7. City Towing Contract: 
Tend ers 


The record of proceedings of the Council meeting held 
'In Camera' on Thursday, November 19th, when an auto towing 
contract was awarded to Buster's Auto Towing Service Ltd. for 
the period December 4, 1970 to December 3, 1973, in accordance 
with the company's bid, was noted. 

A letter, dated November 16, 1970, was received from 
Mr. Donald S. White, Solicitor for Ken's Auto Towing Ltd., 
explaining there is a management dispute and the bid submitted 
by the President of Ken's Auto Towing Ltd. is not properly 
authorized by the company since two signatures are required. 

MOVED by Aid. Broome, 

THAT the Council proceedings of November 19, 1970, in 
respect of this matter, together with the documents relating 
thereto, be no longer considered as confidential information. 

- CARRIED 


Alderman Rankin proposed that the Board of Administration 
be instructed to arrange for the future call for tenders for 
the Auto Towing contract so that a report will be made to 
Council three months prior to the expiration of the contract. 

His Worship the Mayor instructed accordingly. 
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8 . Hotel /^otel License or Tax 

The Council received the following communication dated 
November 23, 1970, from the Minister of Municipal Affairs: 

"In reviewing the move by the City of Vancouver to bring 
in a hotel licence or tax I should draw several points 
to your attention. 

In the first place, the Legislature in dealing with the 
Municipal Act has made its position quite clear insofar 
as discriminatory taxes are concerned through the use of 
classification procedures. 

Furthermore, the Legislature has, under the Municipalities 
Aid Act, provided $1.00 per capita for the support of 
Tourist promotion, and I would feel that the payment of 
$410,000.00, representing- the $1.00 per capita portion 
of the total per capita grant paid to Vancouver, would 
not be sustained should Vancouver proceed with its by-law. 

Finally, the idea that a single municipality in British 
Columbia would be in a position to enter a tax field not 
open to other municipalities is clearly not within the 
public interest. 

On all these counts it might well be that the City of 
Vancouver would like to review its position." 

The Corporation Counsel stated the proposed draft by-law 
with respect to license fees re hotels and motels will be 
before Council on Tuesday, December 1, 1970. 

MOVED by Aid. Rankin, 

THAT an appropriate reply on behalf of the Council be 
forwarded by the Board of Administration to the Minister of 
Municipal Affairs, setting out the Council's position in this 
matter . 


- CARRIED 
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PART 

REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON 

TRANSPORTATION 


January 26, 1978 


A meeting of the Standing Committee on Transportation was held 
on Thursday, January 26, 1978, at 4:00 p.m. in the No. 1 Committee 
Room, third floor. City Hall. 


The minutes of the meeting of December 1, 1977, were adopted. 


RECOMMENDATION : 

1. Gastown Merchants Request for Mid-Block Pedestrian 
Signal on Cordova Street 

In a Manager's Report dated January 12, 1978, (circulated) the 
City Engineer reviewed a request by Gastown Historic Area Planning 
Committee for the installation of a mid-block pedestrian signal on 
Cordova Street between Abbott and Carrall Streets. The City Engineer 
concluded: 

"In considering the installation of a Cordova Street mid-block 
pedestrian signal, the benefits to pedestrians of saving a 
maximum of one minute (i.e. IH minutes saving in walking time 
minus average waiting time at the signal of 30 seconds), must 
be weighed against the following negative implications: 

a) It has not been demonstrated that a mid-block signal 
would improve pedestrian safety over the present 
conditions. A review of other mid-block installations 
indicates no improvement in pedestrian safety and 
increased hazards may result. 

b) Since a mid-block pedestrian signal would have to be 
synchronized with the adjacent signals, pedestrians 
would experience delays of up to one minute. This may 
result in continued jaywalking and crossings against 
the signal, if installed. 

c) Additional delays would be experienced by motorists in the 
peak travel periods. As Cordova Street takes on a more 
important traffic function, it will reach full capacity 
and the resulting congestion caused by a pedestrian signal 
could be severe. The potential for utilizing Cordova 
Street as a more through traffic route would be reduced 

by this signal. This has the effect of reducing available 
options for the provision of the existing level of service 
in this area. 

d) Location of signals at mid-block locations increases the 
operational problems as drivers are accustomed to stopping 
at intersections, but are not conditioned to stop at a 
mid-block location. Drivers may be expected to have 
difficulty in proper positioning of vehicles at a mid-block 
location. Visibility is also made more difficult by placing 
signals for more than one location in close proximity. 


PRESENT: 


Alderman Kennedy, Chairman 
Alderman Bellamy 
Alderman Ford 
Alderman Harcourt 
Alderman Rankin 


COMMITTEE 
CLERK: 


J. Thomas 


Cont 
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Part Report to Council 
Standing Committee of Council 
on Transportation 

January 26, 1978 Page 2 

Clause 1 Cont'd 

It is our conclusion that the negative aspects associated with 
this signal outweigh the positive aspect. Furthermore, 
considering the proximity of the proposed signal location to 
the nearest signalized location (i.e. 200 ft.), this existing 
level of street crossing service for pedestrians is considered 
to be reasonable since it is comparable to many other walking 
situations in the downtown. Accordingly, we do not favour the 
installation of this pedestrian signal." 

Mr. J. Nicoll addressed the Committee on behalf of the Gas town 
Historic Area Planning Committee and questioned whether the matter 
had not resolved itself to the issue: pedestrian convenience versus 
motorist convenience. Existing Council policies supported inner- 
City residential accommodation and correspondingly increased 
pedestrian traffic. Developers had been encouraged to create 
interior courts, arcades, backyards, sideyards and lanes and to 
inter-connect buildings wherever possible. A mid-block pedestrian 
crossing from the Army and Navy Stores to Blood Alley would provide 
a pedestrian link between Cordova and Water Streets via Blood Alley 
Square and Blood Alley Arcade. Mr. Nicoll pointed out stores 
in Blood Alley Square were. 90% unoccupied at the present time and the 
owners were considering applying to the City for approval to convert 
the retail area into office space. The economic situation should not 
be ignored and every effort should be made to increase pedestrian 
flow and shopper activity. 

Members of the Committee expressed concern for the situation of 
the Gastown merchants, but noted a mid-block crossing in one of the 
most heavily travelled traffic corridors in the City would create a 
hazardous situation for pedestrians while achieving only one minute's 
saving in walking time. 

It was 
RECOMMENDED, 

THAT a mid-block pedestrian signal on Cordova Street 
between Carrall and Abbott Streets not be installed. 

(Alderman Ford opposed.) 


DELEGATION THIS DAY - MR. J. NICOLL, GASTOWN HISTORIC AREA 

PLANNING COMMITTEE 


fOR QOmiGl ACTiOfJ S2E PAGE(S) 


CC 62-MLH-75 

MANAGER'S REPORT 

j DATE February 2, 1978 

j TO: VANCOUVER CITY COUNCIL 

SUBJECT: FAMILY AND JUVENILE COURTS, 2625 YALE STREET 

CLASSIFICATION: CONSIDERATION 

The Director of Permits and Licenses reports as follows : 

"City Council at their meeting of January 24, 1978 dealt 
with a brief dated January 13, 1978 from the Family Court Committee 
regarding the above matter. The Director of Permits and Licenses 
was requested to prepare a report for the City Manager as 
I soon as possible. 

The Director of Permits and Licenses reports that inspections 
were carried out January 31 with the following comments by 
Building, Fire, Electrical, Plumbing and Health. 

B UILDING 

1 Enclose the stairwells from the corridors with a 3/4 hour 

fire separation, including 1 3/4" self-closing solid core doors. 

2. Ceiling joists in the fan room are to be covered with 5/8" 
Gypsum Board. 


FIRE 


1. Provide approved "EXIT" lights in areas where required. 

2. Upgrade the fire alarm system to provide two sources of 
power and install heat detectors, pull stations and gongs 
where required. 

3., Provide emergency lighting in areas where there is no 
natural light. 

4. Maintain proper housekeeping and keep the access to 
exiting clear at all times. 


ELECTRICAL 

1. Wiring to exhaust fans in detention cells to be installed 
in an approved manner or be removed. 

2. All switches and outlets to be checked for loose mounting 
and all missing covers to be replaced. 


PLUMBING 

All the plumbing installations in the building are satisfactory. 


HEALTH 

1. The Vault or File Room 

Walls and Ceiling require re-decorating and the general 
maintenance in this area was poor. 

2 . Sick Room (basement) 

This is an inside room and lacks ventilation. 

3 . Detention Cells 

The detention cell consists of two rooms approximately 6' x 10'. 
The walls and ceiling require re-decorating. The ventilation 
system was not operating and requires repair. 

Continued .... 
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4 . Staff Washroom Facilities 

The detainees are at present using the staff facilities. The 
staff find this arrangement unsatisfactory as occasionally 
they contact fleas etc. when using these washrooms. It is 
recommended that two additional (one for each sex) washrooms 
be provided for the use of the detainees. 

5 . Court Rooms 

The heat arrangements are now satisfactory as repairs have 
been carried out within the last two weeks. 

u . Hallways 

The hall carpet requires repairs or replacement as in some 
areas it is worn and could prove a hazard. 

7 . Lunch Room 

Counters and cupboards need cleaning and painting. Lighting 
should be increased to comply with Provincial standards. 

8 . Public Washrooms i 

Maintenance in the men's washroom is poor. Ventilation fans 
in both washrooms require repairs. 

9 . General Remarks 

It did not appear there was an insect infestatiwu at the time 
of inspection. A licenced Pest Control Company is on call 
when needed . 

It would appear that a day time maintenance man would greatly 
improve the operation of this facility. 

Only one male detainee was in the detention cells at the time 
of this inspection. " 


Correspondence from the Deputy Attorney-General and the Regional 
Court Administrator refers to work in process to improve the pre- 
sent facility; Council should note that this work will remedy 
only some of the deficiencies noted in this report. Estimates 
for the work outlined above could not be prepared in the time 
available, but an expenditure of several times the $17,000 planned 
by the Province would be required. Mr. Vogel's letter indicates 
the Province could be reluctant "to invest substantial sums in 
renovations when replacement is so far advanced." 

Council, at its last meeting, tabled a motion to give the Province 
notice of immediate cancellation of the rental arrangement. 
Council should be aware that the Provincial Courts Amendment 
Act may provide the Attorney-General authority to take over any 
municipal property for use in the operation of the courts. 

Council has the following options: 

a) issue termination notice to the Government. This action could 
result in the Province taking the facility over if they do 
have the authority, or in the Province acquiring other facil- 
ities. If the Province looks for Cither facilities, this 
will take some time and there may be a disruption to court 
activities . 

b) advise the Province that the City will issue notice by the 
end of February unless the Province submits an undertaking 
to carry out the necessary work and a satisfactory schedule 
for it. 


Continued 
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c) advise the Province that the City will undertake the work if 
they will agree to an appropriate increase in monthly rental 
to repay the City over three years, and enter into a suitable 
lease agreement. This proposal, if acceptable to the Province, 
would probably result in more rapid improvement than with (b) . 

The Deputy Director of Finance will report later on an appro- 
priate method of interim funding for this recoverable expendi- 
ture under this option if Council wishes to pursue it. 

Tne City Manager submits the above options for Council's CONSIDERATION. 


FOR council ACTION SEE P^Q^{S) J.^A 


Manager's Report, February 3, 19 78 


(WORKb: Ai-ir 


WORKS & UTILITY 14ATTERS 
CITY ENGINEER'S REPORT 


RECOMMENDATION 

1. Reconstruction of Old Sewers: Pine Crescent - 
33rd to 35th; 34th Avenue - Pine Crescent to 
CP. Right-of-Way 

The City Engineer reports as follows: 

"The existing sewers on Pine Crescent between 33rd and 35th and on 34th between 
Pine Crescent and the CP. right-of-way are in poor condition and must be rebuilt. 

A local improvement petition is scheduled to go before a March, 1978 Court of 
Revision for curb and gutter. 

Accordingly, the sewer reconstruction should be done now prior to any paving 
work. The estimated cost of this work is $95 000 and includes construction of 
separate storm and sanitary sewers. 

I recommend that the appropriation for Sewers Capital Account 111/6801, 
'Reconstruction of Old Sewers' be increased by $95 000 and that the sewer work 
described above be approved for construction. The necessary funds are available 
as follows: 

a) from Sewers Capital 118/7904 'Sewer Replacement '- $50 083 

b) from Sewers Capital 118/7905 'System Upgrading' -$44 917" 

The City Manager RECOMMENDS that the foregoing recommendation of the City Engineer 
be approved. 


INFORMATION 

2. Tender Awards 

The Purchasing Agent reports as follows: 

"In accordance with Council policy, contracts for the following supplies 
were awarded by the City Manager/authorized City Officials: 

Street Lighting Steel Poles 
Transfer Trailer Bodies 
1978 Envelope Requirements 

Modifications to Two Truck Scales at Delta Disposal Site 
Supply & Operation of Bus Service for Operation "Step-Out" 
7 Gang Fairway Mower 
60" Riding Rotary Mowers 
Automobiles 

Policemen's & Firemen's Shirts 

Copies of the details of these Tender Awards are attached." 

The City Manager submits the foregoing report for Council's INFORT^ATION. 


* * * * * 


FOR COUNCIL ACTION SEE PAGE(S) 



A- 2 


MANAGER'S REPORT, February 3, 1978 (SOCIAL: A- 2 - 1) 


SOCIAL SERVICE AND HEALTH MATTERS 


CONSIDERATION 

1. Ray-Cam Co-operative Centre 
1 9 7 8 Operating Budget 


The Director of Social Planning REPORTS: 
BACKGROUND 

Ray-Cam Co-operative Centre was officially opened November 13,1976. 
The 10,000 square foot community facility, located adjacent to 
Raymur Place Housing at 920 East Hastings Street, was constructed 
with funds from the City, Provincial and Federal Governments. 
Sponsorship of the project was assumed by the Ray-Cam Co-operative 
Association, the only major Non-Proflt Society representative of 
Raymur Place residents and the Immediate neighbourhood. 

Included In the community facility Is a Co-operative Food Store for 
which the Ray-Cam Association holds a mortgage and will operate as 
a separate venture (approximately 2,000 sq.ft. of floor area); 
Day Care Centre (approx. 1,000 sq.ft.) and Recreation Service space 
(approx. 7,000 sq.ft.). While all three components are Integral 
parts of the facility, only the Recreation component and Its support 
services are funded by a City grant . 

In addition to Its financial contribution of $122,850 for construction. 
City Council, at Its June 25, 197A meeting, also accepted responsibility 
for funding the management. In addition, the City Is responsible for 
30% of all janitorial, maintenance and utility costs while the 
Federal/Provincial partnership Is responsible for the other 70% of 
these expenses. 


FUNDING HISTORY 

City Council on July 27, 1976, approved the Initial operating and 
programming budget of $63,6A2 for the period August 1, 1976 through 
January 31, 1977. The City's share of this total budget was $51,706 
with the remaining $11,936 the responsibility of the Provincial Government 
as part of the 30/70 cost-sharing agreement. 

The Centre's first full year operating budget was for the year February 1,1977 
through January 31,1978. Ray-Cam Association's total operating budget request 
for $113,982 consisted of an operating grant request from the City for 
$92,990 and a Federal/Provincial contribution of $20,992, City Council on 
April 19, 1977 approved an operating grant to Ray-Cam Co-operative Association 
of $7A,555 and on December 13,1977 approved an additional amount of $5,987 
for Incremental salary Increases. An additional $17,056 from the 

Federal/Provincial partnership brought the total budget to $97,598. 

For the Centre's coming fiscal year, February 1,1978 through January 31,1979, 
the Ray-Cam Co-operative Association Is requesting from the City a grant of 
$87,539. Their total budget Is $111,572 and the following table compares 
last year's budget and the proposed budget for the coming year: 


Continued . . 
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MANAGER'S REPORT, February 3, 1978 (SOCIAL: A- 2 


Clause No. 1 Continued 


OPERATING BUDGET SUMMARY 


FUNDING CATEGORY 


APPROVED 1/2/77-31/1/78 
CITY FED./PROV. TOTAL 


PROPOSED 1/2/78-31/1/79 
CITY FED./PROV. TOTAL 


CHANGE 


SALARIES 
ADMINISTRATION 
MAINT.& UTILITIES 
PART TIME SALARIES 


SPORTS AND FITNESS 
ARTS & CRAFTS 

PROGRAM SUPPLIES 

TRANSPORT VAN 

CAPITAL EQUIPMENT 

SPACE RENTAL 

IN SERVICE TRAININq 

TOTAL BUDGET 

REVENUE 

AMOUNT REQUESTED 


50,657 11,812 62,469 

6,478 ~ 6,478 

2,247 5,244 7,491 

5,000 ~ 5,000 

8,000 ~ 8,000 

5,860 ~ 5,860 

2,500 ~ 2,500 


500 — 500 


54,800 
7,508 
2,994 

8,000 
5,170 

4,395 

5,400 

1,468 

1,000 


17,047 
6,986 


71,847 

+ 

9,378 

15.0 

7,508 

+ 

1,030 

15.9 

9,980 

+ 

2,489 

33.2 


8,000 

+ 

3,000 

60.0 

5,170 


2,830 

35.4- 

4,395 


1,465 

25.0- 

5,400 

+ 

2,900 

116 

1,468 

+ 

1,468 


1,000 

+ 

1,000 




500 

100- 


81,242 17,056 98,298 


90,735 24,033 114,768 


+ 16,470 16.8 


700 


700 


3,196 


3,196 


- 2,496 


80,542 17,056 97,598 


87,539 24,033 111,572 


+ 13,974 14.3 


SIGNIFICANT DEVELOPMENTS 

During the past year certain changes occurred: 

1) The mode of operation has been changed to reflect that of a "drop in" 
centre rather than the more formal operation of a "community centre". 

2) $44,090 was received from senior governments and used to upgrade the 
activity areas of the Centre to a safer and more functional state. 

3) The Board of Management which comprised 9 members; e.g. one representative 
from the City, Parks Board, B.C. Housing Management Commission, two from 
community groups and four from the Ray-Cam Co-operative, was dissolved. 
Board's functions were to approve capital expenditures, set management 
policy for the Centre and approve the hiring and dismissal of administrative 
staff. Representation of city, provincial and community interests now exist 
to a much lesser degree, in an advisory role only. The Centre is now 

under the control of the Ray Cam Board of Directors whose members are 
mostly residents of Raymur Place. 

4) $46,000 in Canada Works funding was received for the period November 1,1977 
to October 31, 1978. This money will cover 5 full-time salaries to develop 
programs at the Centre emphasizing: 

a) Recreation activities for senior citizens; 

b) Self-help programming; 

c) Latch-key program for children; 

d) Social adjustment groups for teenagers. 

These developments indicate a change in operation and direction for the Centre. 


Continued 
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Clause No. 1 Continued 


" The Director of Social Planning 
Association's 1978-79 operating 
that: 


supports Ray-Cam Co-operative 
budget request for $87,539 noting 


1. The $A,1A3 increase for full-time salaries is a 
direct result of A positions being reclassified by the 
City's Department of Personnel Services and increasing 
of the one half-time Building Service Worker position 
to full-time status. Salary increases represent a 
major portion (59%) of the $6,997 total increase over the 
City's contribution for last year. 

2. The amount for Part-Time Program Salaries ($13,170) is 
virtually the same as the amount approved last year 
($13,000). This amount is sufficient to provide 28 hours 
of sports and fitness instruction a week at an average 
rate of $5.50 per hour and 18 hours of arts and crafts 
instruction also at an average rate of $5.50 per hour. 


The Director of Social Planning Recommends: 

A. That the Ih Building Service Worker positions approved in last 
year's budget be upgraded to (2) full-time Building Service Worker 
positions in the 1978 budget, based on a demonstrated need after 

one full year of operation. The additional net cost to the City will be 
$1,867. 

B. THAT the Ray-Cam Co-operative Centre budget ($111,572) for operation 
and programming be approved for the period February 1,1978 through 
January 31,1979, and that a City grant to the Ray Cam Co-operative 
Association in the amount of $87,539 be approved as the City's 
share of their total budget . 

C. THAT the Ray-Cam Co-operative Association submit to the City, by 
way of the Social Planning Department, an official audit of the 
Ray-Cam Co-operative Centre's operating expenses for the year 
February 1, 1977 through January 31, 1978. " 


Budgets Office Comment 

The Social Planning Department advises that the requested increases in the 
1978 budget over that of 1977 as shown on the table on page 2 of this report 
will be explained in detail, as required, by the Social Planning representatives 
during Council consideration of this report. 


The City Manager advises that this grant request is being submitted direct 
to Council rather than Committee because of the timing of Committee meetings 
and the Ray-Cam budget. The City Manager submits the Ray-Cam grant request 
for the CONSIDERATION of Council. 


FOR COUmi ACTION SEE PA6E(S) 


Manager's Report, February 3, 1978 . . . . 

BUILDING & PLANNING MATTERS 


(BUILDING: A-4 - 1) 


INFORMATION: 


1. Proposed Coca-Cola Sign (Sign Application No. 3184) 
The Director of Planning reports as follows: 

'Wallace Sign Crafters West Limited on behalf of the Coca-Cola Company has 
made an application to erect electronic message signs and painted mural 
signs on the north and south faces of the tower of the Coca-Cola plant 
located at 1818 Cornwall Street near the south end of Burrard Bridge. 
As these signs will be located in a very strategic and important location 
and highly visible to very heavy traffic, it is considered that Council 
should be informed. 

The proposal, which will be the same for both faces of the tower, shows 
an electronic message sign located along the top of the tower. The letters 
of the sign would be 35" high. Various messages, patterns and animations 
could be projected by the sign. The sign company has indicated that in 
addition to advertising the many products that Coca-Cola produces, the 
sign can also be used for displaying announcements for various connunity 
organizations in the area. Beneath the electronic message sign and covering 
the whole facia of the tower would be a painted Coca-Cola logo above a 
simplified picture of Downtown Vancouver against a mountain background. 
(The company's explanation to the concept of this mural is attached as 
Appendix 'A'). This proposal requires the boarding up or painting over 
of some existing windows of the tower. 

It should be noted that on January 27th, 1976, when City Council ordered 
the removal of billboards and roof signs for special sign control areas of 
Bridge and Freeway Approaches, it included a sign located on the roof of this 
building. This sign had been regarded by many as one of Vancouver's 
landmarks. The Coca-Cola Company has since been trying to find an alternative 
sign replacement for the removed roof sign. It should also be noted that 
although roof signs were generally prohibited under the Sign By-Law, 
a provision has been made to allow the Director of Planning to recomnend 
special approval if he considers such a roof sign is appropriate, well 
designed and would enhance the urban environment. The proposed sign, while 
appearing like a roof sign would technically be described as a combined 
changeable copy sign and a supergraphic and wall mural. 

Since the building was located in thu Kitsilano Area, the sign company 
representative appeared before the Kitsilano Planning Committee and obtained 
the Committee's approval of the design of the sign. (Minutes of the Kitsilano 
Planning Comnittee of October 5th and November 2nd, 1977 are attached as 
Appendix 'B'). 

Under the Sign By-Law, a painted mural can only be approved on the 
recommendation of the Director Of Planning and under the procedure adopted 
by Council that the Director of Planning before making any decision should 
first consult the Urban Design Panel and a representative of the Arts 
CoRmunity. 

The Urban Design Panel minutes of January 5th, 1978 reads: 

'The Panel commended the applicant for the proposed information 
message board for this important location, but felt that the 
proposed painted sign served the same function as the outlawed roof 
top sign (the purpose of which was to decrease the visual commercial 
impact on the public environment). 
RECOMMENDATION: That this application be refused.' 

The representative of the Arts Connunity was very upset by these signs. He 
considered this as a visual pollution and misuse of our beautiful 
environment and should be prevented from happening. He regarded this 
proposal as only a blow-up of the company's logo and he could not accept 
the explanation of the design concept submitted by the applicant and 
strongly recommended that the design be refused. 


Cont'd 
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Regular Council, November 24, 1970 


14 


COMMUNICATIONS OR PETITIONS (cont'd) 


9 . Municipal Pensions 

Alderman Broome reported that the U,B,C,M, Executive 
received a report with recommendations from the Municipal 
Advisory Committee on Pensions, setting out recommendations 
for changes in the Municipal Superannuation Act to provide 
increased benefits to retired and working employees covered 
by the Act, 

The Alderman advised the Executive of the U,B,C,M, has 
adopted and approved this report which will be submitted to 
the Provincial Secretary, 

The Executive recommends to its U,B, CM, members, 
approval be given to the report and any objections be forwarded 
to the U.B,C.M. not later than December 14th, 

Alderman Broome presented material for forwarding to the 
Board of Administration for study. 


The Council (in Committee of the Whole) recessed at 
approximately 5:00 p,m, to reconvene on Thursday, November 26th, 
at 9:00 A.M, 


**** 
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(BUILDING: A-4 - 2) 


Clause 1 Cont'd 

The sign company representative had met with the Director of Planning in 
regard to their proposal prior to their application for a permit. The 
Director had indicated he had no objection to murals on buildings in 
principle but considered this particular design inappropriate. He said he 
was not happy with it and was unlikely to give it support. 

The present slightly revised proposal has little design improvement from what 
has previously been shown. He feels it is an inappropriate design, is 
unsympathetic with the building to which it would be attached and to the 
general neighbourhood. Because of this and the opinions expressed by the 
Urban Design Panel and the representative of the Arts Community the 
Director of Planning refused the application. 

When a sign application has been refused by the Director of Planning, the 
applicant may appeal to Council under Section 10 of the Sign By-Law. Any 
decision by Council will be final and conclusive. The applicant was 
informed of the refusal of the application and has indicated that he will, 
appeal to Council at the same time this report is submitted to Council. ' 


The City Manager submits the report of the Director of Planning 
for INFORMATION. 


RECOMMENDATION : 

2. Riley Park N.I. P. Appropriation of Funds 

Brock School Woodcraft Facility for Community Use 

The Director of Planning reports as follows: 

"On July 26, 1977 Council approved the Riley Park N.I. P. Concept Plan which 
included an allocation of $21 ,000 for inprovements to the public facilities 
at Brock Elementary School. A portion of this allocation was earmarked to equip 
the school woodcraft facility to facilitate community use. The purpose of this 
report is to recommend the appropriation of funds to create this new community 
woodcraft space. 

The Brock School woodworking shop is used at present by its students during school 
hours. The school staff would like to expand and diversify their woodcraft program 
to serve local children after hours. The facility would also cater to the needs 
of local residents in the form of classes, community project workshops and other 
industrial arts activities under normal rental arrangements. Unfortunately the 
School Board budget cannot provide funds to purchase the appropriate woodworking 
equipment for community use. The Riley Park Citizens' N.I. P. Planning Committee 
strongly supports the proposed expenditure and recommended it in their Neighbourhood 
Concept Plan because they feel it would create new opportunities for neighbourhood 
people to be involved in productive leisure time activities. The new woodcraft 
equipment is itemized in Appendix I, attached, as agreed by the Riley Park Citizens' 
N.I. P. Planning Committee, Brock School staff and the Vancouver School Board. 
Included is a provision for separate heating of the facility in order to lower 
operating costs thereby lowering rental costs charoed to comnunity users. 

The Central Mortgage and Housing Corporation has been advised of this proposed 
expenditure and concurs with the recommendation for funding of this project. The 
total cost is $4,000.00. 

The Director of Planning recommends that Council approve an expenditure of $4,000.00 
to be appropriated from the Riley Park N.I. P. Social and Recreational Facilities 
Budget Account 898/9412 for the purchase of woodcraft equipment for Brock School, 
costs to be shared as follows: 


The City Manager RECOMMENDS that the recommendation of the Director of Planning 
be approved. 


C.M.H.C. 

Province of B.C. 
City of Vancouver 


$2 ,000.00 
$1,000.00 
$1 ,000.00 
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(BUILDING: A-4 - 3 


3. Proposed Cancer Clinic Addition for Vancouver General Hospital 
2656 Heather Street - Development Permit Application #79308 

The Director of Planning reports as follows: 

" Hanson & Erb, Architects, have filed Development Permit ^^lication 
#79308 on behalf of Vancouver General Hospital to construct a one- 
storey and basement addition to the Cancer Institute/Clinic Building. 

On June 29, 1969, City Council approved the rezoning of this site 
along with the overall Vancouver General Hospital Corrplex to CD-I 
subject to several conditions v^iich were attached by resolution of 
Council. TVo of these conditions were: 

'1. Building site coverage - the maximum site coverage by 
buildings not to exceed 23% of the gross site area. 

2. Landscaping - the provision of landsc^jed open space 
not to be less than 30 - 40% of the gross site area. ' 

On March 29, 1977, City Comcil approved the increase in building site 
coverage fran 23% to 40.30% to permit the construction of the Bnnergency 
building. 

■nie proposed development (vdiich also includes demolition of a portion 
of the existing buildings) would increase the building site coverage 
to 40.67% vdiich is only an increase of 0.37% over the existing total 
site coverage. 

No detailed plans have been si±mitted on the landscaped area of the 
total site, however, the proposed structure wDuld not materially alter 
the amount of landscaped open space, although the existing landsc^ing 
on the site cannot meet the 30-40% of gross site area. Additional land- 
scaping will be required around the perimeter of the parking area. 

It is noted that the sitiaation has changed considerably regarding this 
hospital site since the CD-I Zoning was established in 1969. A revised 
CD-I plan is being prepared for the area by the staff of the hospital 
in conjunction with the City. 

Other Develc^ment Permit i^lications, hcMsver, could be following for 
additional develcpnents on this site and it is suggested that no further 
peinra-ts should be issued for major additions prior to the plan being 
developed and the CD-I By-Law amended. 

Staff of the hospital have indicated that they woxiLd be pr^)ared to 
participate in formulating a new plan. Due to the urgent requiranent 
for the hospital cancer facilities, it is felt that this Develcpnent 
Permit Application should not be held at this time pending a revised 
overall plan. 

Hie Director of Planning is prepared to approve this Develc^xnent Permit 
i^lication subject to Council approval to amend the conditions of the 
CD-I By-Law to increase the site coverage permitted to 40.67% of gross 
site area and deletion of the condition (pending a revised CD-I By-Law) 
pertaining to the provision of 30 - 40% of gross site area for land- 
scaping. 


Uie Director of Planning reocramends 

A. that tlie condition of the CD-I Zoning be amended to permit a 
maxiiram site coverage of 40.67% in lieu of the originally per- 
mitted 23% (Council previously amended to permit 40.30%) 

B. that the condition pertaining to the provision of 30 - 40% of 
gross site area for landscaping be deleted pending a revised 
CD-I By-Law. " 

The City Manager RECOMMENDS that the recommendations of the Director of 
Planning be approved. 
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4. Riley Park N.I. P. Appropriation of Funds: 33rd Avenue 
& Ontario Street Pedestrian Actuated Signal 


The Director of Planning reports as follows: 

"On July 26, 1977, Council approved the Riley Park N.I. P. Concept Plan which 
included an allocation of $210,000.00 for improvements to streets and circulation 
in the Neighbourhood. A portion of this allocation was earmarked to provide a 
pedestrian-actuated signal at the intersection of 33rd Avenue and Ontario Street 
subject to further consideration of the signal by the Standing Committee on 
Transportation. On November 22, 1977, after the Transportation Committee considered 
a further report on the matter. Council passed the following resolution: 

•THAT a pedestrian-actuated signal with a sound device 
be installed at the intersection of 33rd Avenue and 
Ontario Street with costs funded from the Riley Park NIP Budaet.' 

The purpose of this report is to recommend the appropriation of funds so that 
this N.I. P. project can be implemented. 

The City Engineer has completed a design and cost estimate for the pedestrian- 
actuated signal as summarized in Appendix A, attached. This detailed design has 
been reviewed and endorsed by the Riley Park Citizens' N.I. P. Committee and the 
Committee advises that the design will satisfy their concerns about pedestrian 
safety at the intersection. 

The Central Mortgage and Housing Corporation has been advised of the proposed 
expenditure for the signal and concurs with the recommendation for funding of 
this project. The total estimated cost is $19,550.00. 

The Director of Planning RECOMMENDS that Council approve an expenditure of 
$19,550.00 to be appropriated from Riley Park N.I. P. Services/Utilities Budget 
Account #898/9414 for construction of a pedestrian-actuated signal at 33rd Avenue 
and Ontario Street, costs to be shared as follows: 

C.M.H.C. (25% of total) $4,887.50 
Province of B.C. {}2h% of total) $ 2,443.75 
City of Vancouver {62h% of total) $12,218.75 " 

The City Manager RECOMMENDS that the recommendation of the Director 
of Planning be approved. 


5. Victory Hotel Renovations 


The Director of Permits and Licenses reports as follows: 

"In a report to Council on October 18, 1977 on the subject 
of the Victory Hotel renovations being carried out by the 
St. James Social Services Society, it was pointed out that 
the City is responsible for costs incurred for struc- 

tural, roof or foundation repairs. Council approved $6,000 
for immediate structural and exterior repairs that could be 
carried out with the Manpower forces hired by the St. James 
Social Service Society. 

The roof had been inspected and major repair work was planned 
to be done in the summer of 1978 with the necessary funds 
requested in the 1978 Budget. However, the existing ceiling 
finishes have now been removed eneOiling an inspection to be 
made of the underside of the roof area. Two large metal 
built-in gutters extending the length of the building are 
badly rusted and could be the cause of serious water damage 
in the near future, therefore it would be wise to carry out 
the repair work as soon as possible. The work required in- 
volves new roofing, gutters and flashing at an estimated cost 
of $17,500 for the work. This estimate also includes $2,500 
for the removal of ten skylights that are at present covered 
by roofing material and do not conform to the Building Code. 
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In addition to the above cost there is an outstanding payment 
due to the City for a Building Permit. To allow the project 
to proceed a Building Permit was issued but since the St. James 
Society had no funds at that time the costs were placed in 
accounts receivable charged to the Society. 

The Society have advised that all allotted funds from the 
Canada Manpower and R.R.A.P. are required for the alteration 
work and therefore have requested that the City bear this 
cost. In view of this, and since the building is City-owned, 
the City Manager has suggested that the City should bear this 
cost. Accordingly, $18,000 is being requested in the recom- 
mendation below. 

The Director of Finance advises that if Council approves the 
recommendation the appropriation will be funded from the 
1978 Supplementary Capital Account in advance of the budget. 

It is recommended that Council approve the appropriation of 
$18,000 for new roofing, flashing, gutters, and Building Permit. 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Director of Permits and Licenses be approved. 


6. Kensington N.I. P. Demonstration Project - 
Vancouver South Lawn Bowling Club 

The Director of Planning reports as follows: 


On July 12, 1977, City Council selected Kensington as one of the two N.I. P. 
areas for 1977. A Citizens' Planning Committee was formed at the first 
public meeting on October 24th and has been meeting regularly since then. 
Terms of Reference for the Planning Committee were approved by City Council 
on January 10, 1978. The main task ahead of the Planning Committee and 
Planning Staff is the completion of a Concept Plan by April, 1978. The 
concept plan will contain community goals and a detailed list of projects 
for N.I. P. funding. At this time the Planning Committee has agreed upon 
preliminary community goals and a tentative list of projects. 


The purpose of this report is to recommend the allocation of $101,490 to 
the Vancouver South Lawn Bowling Club from the total Kensington budget of 
$2.6 million as a demonstration project for the purpose of constructing a 
new community house, incorporating club facilities for the lawn bowlers 
and general community space, and related facilities such as parking and 
landscaping. The project would be located on Gray's Paric. This proposal 
is being put forward at this time as a demonstration project, as the 
Vancouver South Lawn Bowling Club has received a Canada Works Program 
grant of up to $49,224, on the condition that work commence on the project 
by February 6, 1978 and that outside stqpplementary funds be secured. The 
Neighbourhood Improvement Program permits the implementation of some pro- 
jects in advance of the concept plan approval for projects of high visi- 
bility which can demonstrate the intent of the program. 


The existing clubhouse for the Vancouver South Lawn Bowling Club was cons.- 
tructed in 1926 and is located on Gray's Park, at 33rd and St. Catherines 
in the Kensington N.I. P. area. The Club members propose to demolish the 
existing clubhouse, which they currently lease from the Park Board, and 
construct a two storey community house on the site with approximately 3,100 
square feet of floor area and 14 parking spaces. The main floor of the 
proposed building would contain a clubroom, board room and men's and 
women's changing areais. The upper floor would have a large open area with 
kitchen facilities which will be made available for community use for a low 
rental fee set by the Kensington Community Centre Association. The new 
building will be in the ownership of the City and will be rented by the 
Lawn Bowling Club. 
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An explanatory letter and estimated breakdown of project costs have been 
submitted by the Lawn Bowling Club and is attached as Appendix A. The 
total estimated project cost is $101,490. The necessary Development I'ermit 
and Building Permit for the project have been obtained. 


The Vancouver South Lawn Bowling Club was formed in 1926 and now remains as 
the only lawn bowling club on Vancouver's east side. The club currently 
has 130 members, forty of whom live in the Kensington N.I. P. area. The 
present membership includes a wide variety of ages and has produced lawn 
bowlers of a high caliber. Nfembership is open to the public for a low fee, 
set by the Park Board. 

The Lawn Bowling Club has received a grant from the Canada Works Program of 
lip to $49,224, toward the labour component cost of the construction of a 
new Lawn Bowling Clubhouse and related facilities. This grant was made on 
the condition that outside supplementary funds could be obtained to fund 
the remaining cost of the project. This would include funding for materials, 
si^plementing Canada Works wages to union scale and funding any subcontract- 
ing work. The usual conditions of the Canada Worics grant apply: work 
should begin by February 6, 1978 and may continue for a year. The Canada 
Works staff have advised that they have applied for a late project start 
date approval from the Job Creation Brand; in Ottawa. The subsequent grant- 
ing of this request will allow City Council to consider the N.I. P. request 
for fvmds necessary to secure the Canada Works money. 


The Kensington Citizens' N.I. P. Planning Committee have identified the 
improvement and iq)grading of existing parks for use by all members of the 
community as an important goal. The Planning Committee has also identified 
the improvements to Gray's Park as the first priority for the Kensington 
N.I. P. Another inaportant goal is to achieve outside stpporting funds, such 
as Canada Works. The Planning Committee was, therefore, interested in 
supporting the Lawn Bowling Club at this point in time so that the improve- 
ments to Gray's Park could begin, and to an additional $49,224 could be 
secured for the Kensington area. When this item was discussed by the 
Planning Committee at its meeting on January 25th, the Lawn Bowling Club 
was not able to advise how much Canada Works money their project would use. 
The Planning Committee, therefore, decided to recommend that N.I. P. under- 
write the total cost of the project \xp to $101,490, with any monies rec- 
eived from Canada Works to go toward reducing the total cost of the project 
to N.I. P. The Kensington Planner also supports the use of Canada Works 
money wherever possible and feels that there has been sufficient indication 
of community support for this project to recommend N . I. P. funding as a 
demonstration project. 

The proposed design and siting of the new clubhouse has been reviewed and 
approved by both the Park Board and Park Board Staff. The Park Board also 
agreed at its meeting on October 24th, 'That an extension of the lease with 
the Vancouver South Lawn Bowling Club on Gray's Park be granted to accom- 
modate a new clubhouse and required parking area, provided that the Club 
is able to generate adequate funding to proceed with the project.' The 
Park Board staff will be monitoring construction of the project and will 
^prove chai'ges made to the account. 

The Kensington Community Centre Association, at its meeting on December 13, 
1977, also considered the proposal by the Lawn Bowling Club and gave a vote 
of support from the Association to the Lawn Bowling Club and their proposed 
plans . 

Central Mortgage and Housing Corporation concurs with the recommendation of 
this report and agrees to advance the necessary funds from the inplement- 
ation stage of the Kensington Neighbourhood Inprovement Program to fund 
this project. 

RECOMMENDATION ; 

In order to improve the park facilities in the Kensington N.I.P._area in an 
immediate and visible way, and in order for the Vancouver South Lawn 
Bowling Club to take advantage of up to $49,224 of available Canada Works 
money, the Director of Planning recommends: 
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that up to $101,49 be allocated in advance from the iirplementation 
stage of the Kensington N.I. P. to the Vancouver South Lawn Bowling 
Club as a demonstration project in order to construct a Community 
House and related facility on Gray's Park, on the understanding 
that the Canada Works money will go toward reducing the total cost 
of the project to N.I. P. The costs will be shared as follows: 


The City Manager RECOMMENDS that the recommendation of the Director of 
Planning be approved. 


INFOR-MATION ; 

7 . Champlain Heights Enclave 18 

The Chanplain Heights Project Manager reports as follcws: 

"Ihe Developtent Pemiit for Ehclave 18 has been issued. The 
lease for this enclave is drafted but will not be registered 
for approodmately 4 to 6 weeks. 

La Petite Maison Co-operative has expressed a strong desire to 
ccrmence c lea ring and preliminary site service wojdc prior to 
the execution and registration of the lease. Requests under 
similar circumstances have been made and granted. 

A Letter of Agreement has been prepared by the City vAiich 
protects the City's interests and includes appropriate liability 
insurance clauses. This arrangement will serve as an interim 
agreement pending the execution of the lease during vdiich time 
preliminary site works can cannsnoe". 

The City Manager siimits the foregoing report of the Chanplain 
Heights Project Manager for the INFCWdATION of Council. 


RECOMMENDATION ; 

8. Riley Park N.I. P. Appropriation of Funds: 

Riley Park Playground and Adjacent Lanes Improvements 

On July 26, 1977, City Council approved the Riley Park N.I. P. Concept Plan 
which included an allocation of $267,000.00 for improvements to local parks 
and $190,000.00 for miscellaneous street improvements. The purpose of this 
report is to recommend the appropriation of a portion of these funds to make 
additions and changes to the playground at Riley Park and to the adjacent 


Riley Park playground is located adjacent to the Riley Park Community Complex 
with Ontario Street along the park western edge, a lane along the eastern 
edge and James St. and another lane terminating at the park edge on the south. 
Riley Park is presently developed with older play equipment, a playing field 
and a pre-school play area constructed under Young Canada Works in the summer 
of 1977. The Riley Park Citizens' N.I. P. Planning Committee found in discussions 
with Park Board staff, the Team Police and local residents that the major 
problems in the park include: 


- inappropriate location of play equipment and lack of 
lighting leading to problems of mischief and vandalism 
for adjacent residents during evening hours; 

- inadequate field drainage and poor quality of play 
equipment limiting usefulness of the playground; 
and 


City (25%) 
Province (25%) 
Federal (50%) 


$25,372.50 
$25,372.50 
$5 0,745.00 


II 


lanes . 
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- general mundane character of the grounds. 

The intention of the Citizens' N.I. P. Committee is to resolve these existing 
problems while making the playground more attractive and usable by a more 
diverse group of local residents (including the handicapped). Since the mischief 
and vandalism problem has extended beyond the park to the adjacent residential 
properties to the east and south, the improvement concept includes lighting 
not only within the park but also on lanes in these areas. 

The detailed listing of improvements and estimated costs are attached as 
Appendix I based on a design scheme that has been agreed upon by the Riley 
Park Citizens' N.I. P. Planning Committee, the Vancouver Park Board and other 
affected local residents. 


The Central Mortgage and Housing Corporation has been advised of this 
proposed expenditure and concurs with the recommendation for funding of 
this project. The total cost for playground improvements is $66,720.00 
and the total cost for lane lighting is estimated at $1,650.00, based on 
lights being attached to existing wooden poles, at six locations satisfac- 
tory to the City Engineer. They will become part of the City lane lighting 
system. 

The Director of Planning RECOMMENDS: 

(a) THAT Council approve an expenditure of $66,720.00 to be 
appropriated from Riley Park N.I. P. Social and Recreational 
Facilities Budget Account #898/9412 for improvements to 
Riley Park Playground, costs to be shared as follows: 

C.M.H.C. (50% of total) $33,360.00 
Province of B.C. (25% of total) $16,680.00 
City of Vancouver (25% of total) $16,680.00 


(b) THAT Council approve an expenditure of $1,650.00 to be 
appropriated from Riley Park N.I. P. Services/Utilities 
Budget Account #898/9414 for Installation of lighting 
on the lanes adjacent to Riley Park costs to be shared 
as follows: 

C.M.H.C. (25% of total) $ 412.50 

Province of B.C. (12Js% of total) $ 206.25 
City of Vancouver (62*5% of total )$ 1,031.25." 

The City Manager RECOMMENDS that the recommendations of the Director of 
Planning be approved. >cv,i.ui ui 
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FINANCE MATTERS 

RECOMMENDATION 

1. Purchase of Police Index Enquiry Computer System 

The Director of Finance and the Manager of Computer Services 
report as follows: 

"In November, 1976 City Council approved a report of the 
Chief Constable recommending that the City accept an offer 
of the Deputy Attorney-General of the Province to jointly 
develop a computerized Police Index Enquiry System (PIES) 
for the police community within the province, but specifically 
to solve the problems experienced by our police department 
in their organization and administration of operational 
records and files. 


In summary, the following arrangement was proposed and 
approved : 

' (a) A full-time joint design team consisting of members 

of Vancouver Police Department and the Attorney-General ' s 
Staff will be established. Salaries of members will be 
paid by each party. The project manager will be an 
Officer of the Vancouver Police Department; 

(b) The work of the team will be reviewed by the Design 
Review Committee chaired by a project Director who 
viX\ be a senior officer of the Vancouver Police 
Department. The Committee will include representatives 
of the B.C. Police Community, the Attorney-General's 
Department and the City's Manager of Computer Services; 

(c) The design is for an independent computer system 
rather than part of the City's central computer 
facility; 

(d) When detailed design has been approved by the Committee, 
bids will be called for the development of the system. 
The Attorney-General's Department will pay for the 

cost of development; 

(e) When the computer design has been tested and accepted 
by both parties, the Vancouver Police Department is 
expected to use the system. The necessary computer 
programs and docvunentation for this purpose will be 
supplied the Department free of charge. The City will 
assume the system operating costs (equipment and 
personnel) after acceptance; 

(f) A post-acceptance evaluation of the system will be 
conducted by members of the Attorney-General's staff.' 


It was further recommended and approved that the Director of 
Finance and the Manager of Computer Services investigate and 
report to Coimcil on the relative merits of lease vs purchase 
of the proposed ccamputer equipment necessary to support the 
PIES design. In order to maintain flexibility in deciding 
financing and ownership considerations, however, an annual 
operating cost of $48,000 (based upon a 5-year equipment 
lease term) was initially recommended and approved, pending 
a further economic analysis and report at the appropriate 
time. 
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The joint City/Provincial PIES project team has completed 
system design specifications and requested that vendors 
submit proposals for the development and installation of the 
Police Index Enquiry System. After an intensive evaluation 
process, a joint City/Provincial evaluation team recommended 
that the proposal submitted by Systemhouse Ltd. be accepted. 

The PIES Design Advisory Committee agreed with this 
recommendation and the Province has entered into a contract 
with Systemhouse Ltd. to develop the computerized records 
management system for delivery in May, 1978. 

The one remaining item to decide (the question of economics 
regarding lease vs purchase of the PIES computer equipment) 
is the subject of the remainder of this report. 

We have reviewed the economics of lease vs purchase of the 
computer equipment referred to in Schedule 1 of this report. 
A comparison of the financing alternatives based on an 
estimated 5 year operating life of the system (see Note 1 
below) , indicates that the purchase option is the most 
economic, as follows: 

Present value of the computer equipment $184,585 

lease costs ($3,655 per month) discounted 

at 7% over a 60 month lease term. This 

amount represents the City's cost of 

leasing in today's dollars. The lease 

cost chosen is the least expensive of 

two quoted rates - the other rate is 

$4,003 monthly. 

Cost to purchase this computer 

equipment today $182,382 
LESS - 

Residual value of the owned computer 
equipment upon expiry of the 60 month 
lease term. This value is estimated 
at 15% of the capital cost of the 
equipment ($24,300) discounted at 7% 
to obtain its worth in today's 

dollars. $ 17,141 $165,241 

Net savings to City through purchase $ 19,344 


Note 1 - It has been our experience that computerized 
information systems generate average-life 
benefit streams of approximately 5 years. 
In other words, after an information system 
has been operational for about 5 years (a 
normal life) , extraordinary capital costs 
are required for extensive maintenance. 
This maintenance, in most cases, amounts to 
a complete system redesign which normally 
spawns another development project with 
associated benefits. This present analysis, 
however, would not be affected by a longer- 
than-normal system operating life because our 
probable recommendation under the lease option 
would be to purchase the computer equipment 
upon expiry of the 60 month term. Exercising 
the end-of-term purchase option would change 
the presentation of the present value figures 
shown above, but not the net savings through 
initial purchase. 
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Note 2 - Onetime transporto tion charges estimated at 
$1,000 and equipment maintenance costs of 
$917 per month apply to both financing 
alternatives and therefore are not considered 
in this analysis. 

These other economic factors also support the purchase 
option. 

1. The Digital Equipment Corporation (DEC) , the 
manufacturer of the computer equipment referred 
to in Schedule 1 of this report: 

(a) is a large, financially-stable and well-known 
manufacturer of reliable computer systems; 

(b) has a large base of customers in the Vancouver 
area ; 

(c) has qualified maintenance staff and a good 
parts inventory to service its installed 
computer systems in the Vancouver area; 

(d) maintains a good inventory of tested, reliable 
software products (specialized computer programs) 
to support the operation of its computer systems 
in many customer environments. This software 
could permit the purchased computer equipment 

to be used for other administrative purposes 
at some future date, including a direct data 
transmission link to our Honeywell computer 
system. 

2. The DEC 11/34 computer equipment referred to in 
Schedule 1 of this report can be expanded to 
accommodate a possible future growth in our police 
department's record processing needs. 


We, therefore, recommend that: 


A. The City purchase the DEC computer system, 
referred to in Schedule 1 of this report, from 
Systemhouse Ltd. the turnkey vendor (both the 
PIES computer programs and the computer equipment 
are supplied by a single vendor in accordance with 
our agreement with the Province) at a cost of 
$182,382 plus or minus any cost variance created 
by changes in the Federal and/or Provincial duty 
and sales tax acts affecting this purchase, plus 
transportation charges estimated at $1,000, subject 
to the PIES design (computer programs and equipment) 
being tested and accepted as operational by the 
Chief Constable and the Manager of Computer Services. 
The source of funds for this purchase to be the 1978 
Supplemental Capital Budget; 

B. The City enter into a computer equipment maintenance 
agreement with the Digital Equipment Corporation for 
the equipment listed in Schedule 1 of this report, 
subject to recommendation A above. The 1978 portion 
of costs (8 months at $917 per month - this rate is 
subject to change) estimated at $7,336 be included 
in the operating budget of the Police Department and 
approved in advance of the 1978 Revenue Budget; 

C. The Director of Legal Services review and approve 
the purchase and maintenance contracts associated 
with recommendations A and b above." 


cent ' d 
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CITY OF VANCOUVER 

RECESSED COUNCIL MEETING 

The Council (in Committee of the Whole) , reconvened on 
Thursday, November 26, 1970, in the Council Chamber, at approx- 
mately 9:00 A.M., with the following members present: 

PRESENT : His Worship the Mayor 

Aldermen Adams, Bird, Calder, Linnell, 
Rankin, Sweeney and Wilson 

ABSENT : Alderman Broome 

Alderman Hardwick 
Alderman Phillips 

CLERK TO THE COUNCIL : D. H. Little 

PRAYER The proceedings in the Council Chamber were opened 
with prayer. 


BOARD OF ADMINISTRATION AND OTHER REPORTS 

A . General Report, November 20, 1970 

Works and Utility Matters 

MOVED by Aid Sweeney, 

THAT the report of the Board of Administration (Works and 
Utility matters), dated November 20, 1970, be adopted. 

- CARRIED 

Building and Planning Matters 


Zoning of 3296 S.E. Marine Drive 
Mr. Tom Holmes (Clause 2) 


It was agreed to defer consideration of this clause pending 
*the hearing of a delegation as requested. 


Kerrisdale Beautif ication Project (Clause 3) 

The Board of Administration submitted a report of the 
Director of Planning with respect to a Kerrisdale Beautif ication 
Project. An historical account is set out in the Planner's 
report, concluding as follows: 

"The following course of action is proposed for Council 's 
consideration : 

A. That Council authorize matching funds for design studies 
up to a total of one-half of $3,500 for Project 2, 
involving the beauti f ication of the 2100 block 4lst 
Avenue 

B. That Council authorize matching funds for design 
studies and working drawings up to a total of one-half 
of $3,000 for Project 1, involving 41st Avenue and the 
CPR right-of-way. 

C. That, when the Standing Committee on Planning and 
Development meets with officials of the CPR and Marathon 
Realty, the Committee may wish to take up further with 
officials of the CPR the matter of financial contri- 
bution to the cost of the work on railway land." 


^ — ' 

2 \ 1 


MOVED by Aid. Bird, 

THAT the proposals set out above be approved. 


- CARRIED 


186 


MANAGER'S REPORT, FEBRUARY 3, 1978 (FINANCE: A7-4) 


Clause No. 1 continued ; 

The City Manager RECOMMENDS that the recommendations of the 
Director of Finance and the Manager of Computer Services be 
approved . 


2. Park Board Staffing - One Building Service 

Worker I Position, Aberthau Cultural Centre & 
Jericho Gymnasium 


The Superintendent of Parks and Recreation reports as follows: 


"The West Point Grey Recreation Project was initiated in Sept- 
ember 1968 and a Community Centre Director, an Assistant Com- 
munity Centre Director and a Clerk-Typist were appointed to 
operate the Project. An office was provided by renting space in 
the Alma Y.M.C.A. building. Space for programs was rented in 
West Point Grey United Church, Queen Mary School, Queen Elizabeth 
School and Bayview School. In 1970, Jericho Gymnasium became 
available and programming of the gymn was assigned to the Project 
staff. In 1972 the former Jericho Officer's Mess building, now 
Aberthau Cultural Centre, was turned over to the Park Board. 
This building could not be used for public assembly until renova- 
tions were made to bring it up to modern fire standards but a 
small portion could be used for office space. The staff of the 
Recreation Project moved their offices to Aberthau. 

In 1973 Council approved $75,000 to renovate Aberthau to meet the 
fire safety requirements which included a $25,000 Provincial 
Government Recreation Grant. The majority of this work was done in 
1974 and the Project Staff began to program the facility following 
substantial completion of construction in the Fall of 1974. The 
operating budget for the West Point Grey Recreation Project 
approved by Council included funding to program Aberthau. 

Funding for maintenance of Aberthau and Jericho Gymnasium included 
a small amount for janitorial work in both locations. Cleaning of 
the two facilities was accomplished by a casual Building Service 
Worker working about 4 hours per day. Upon completion of the 
renovations, most of the space in Aberthau became available for 
recreation use and programming on a full time basis began. As 
use increased, it became necessary to provide daily janitorial 
services in virtually the entire building. Increased funding was 
not provided with a resultant $4,500 overexpenditure to the main- 
tenance appropriation for 1976. To avoid a recurrence of the 
overexpenditure, janitorial service was cut back to three days per 
week early in 1977. 

This reduced janitorial service has proven inadequate. The facili- 
ties are used daily (6 days per week) and should be cleaned daily. 
Aberthau has 16,000 square feet of space, of which about 10,000 
square feet are in use; Jericho Gymnasium contains 5,700 square 
feet. The standard for janitorial work is about 16,000 square feet 
per person per day for an 8 hour day. Considering that City Jani- 
torial staff work a 7% hour day, and allowing some travel time 
from the Gymnasixim to Aberthau, which are about 250 metres apart, 
it would require a full time employee to clean the two facilities 
on a daily basis. Because of the reduced use of the facilities on 
weekends, janitorial service is not required for those two days 
at this time. 
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It is proposed that the Building Service Worker I employed on 
the casual payroll to clean Aberthau and Jericho Gymnasium be 
established as a permanent Building Service Worker I. The in- 
creased cost of this proposal is $4,850 per year. There is 
$8,000 available in the maintenance account for casual janitor- 
ial that can be applied to the total cost of $12,850 for the 
proposed position (costs at mid-range, including fringe benefits 
at 1977 rates) . 

It is recommended that a full time permanent position for a 
Building Service Worker I be established subject to classification 
by the Personnel Services Department, to replace the existing 
part-time casual help, at an annual additional cost of $4,850 at 
197 7 rates, including fringe benefits. The balance of $8,000 is 
available in the Park Board's Casual Help Funding. 

A copy of this report has been provided to the V.M.R.E.U." 


The City Manager RECOMMENDS approval of the foregoing recommendation cf 
the Superintendent of Parks and Recreation. 


3. Annual Review of Water Rates 


The Director of Finance reports as follows: 

"The Water Works distribution system of the City of Vancouver is intended to operate 
on a self-supporting basis, with the City purchasing water from the Greater 
Vancouver Water District supply system itself, and recovering the total cost, 
including debt charges, from the consumers of the water. 

This report will recommend that the flat and metered water rates remain constant 
for the year 1978. 

History 

It is impossible to exactly match revenues and expenditures for any given year and, 
for this reason, a water rates stabilization reserve was established in 1965. The 
years 1966 to 1969 produced surpluses which were taken into the City's general 
revenue as it was not considered necessary to increase the size of the reserve. In 
1971, the rates were increased to provide a five year break-even period with surpluses 
in early years and deficits in later years. Due to high rates of inflation, this 
policy was changed in 1976 when rates were increased by 19.6%, the stabilization 
reserve used up, and the decision made to set rates on an annual basis. The 1977 
rates were increased by 9.73% in order to meet increased costs and to recover a 
$99,000 deficit realized on 1976 operations. 

The 1977 operations of the Water Works will produce an estimated surplus 
of $237,410. 

It is a recommendation of this report that this surplus be brought forward 
into the 1978 budget to offset expenditure increases in order that there does 
not have to be a rate increase. 

1977 Operations and 1978 Budget 

The following table shows the preliminary results of the 1977 operations and the 
proposed 1978 budget. The 1977 revenues and expenditures are preliminary and may 
vary slightly when the final ledgers are closed for the year. 
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Water Works Operation 



1978 
Estimated 

1977 
Actual 

Increase 
Over 

1978 Estimate 
1977 Actual 


$ 

$ 

$ 

% 

Estimated Expenditures: 





Debt Charges 
Water rurcnases ^bvwu; 
Water Rates Billing Expense 
Operating & Maintenance 
1976 Deficit Recovered 

3,562,617 

, dOM- , 1 LI 

277,553 

1 ,835,950 

3,517,991 

281 ,344 
1 ,751 ,498 
98,819 

44,626 

(3,791) 
84,452 
(98,819) 

1 .27 
10.89 
(1.35) 

4.82 

^_ 

Total Expenditures 

8,940,247 

8,593,152 

347,095 

4.04 

Estimated Revenues: 

Flat Rate 
Metered Rate 
1977 Surplus 

3,893,070 
4,809,767 
237,410 

3,897,674 
4,932,888 

(4,604) 
(123,121) 
237,410 

(0.12) 
(2.50) 

Total Revenue 

8.940,247 

8,830,562 

109,685 

1.24 

Estimated Surplus - 1977 


237,410 




Analysis 


a) Metered water 

- the summer of 1977 was drier than normal, and resulted in higher 
water consumption than normal patterns. This resulted in higher 
than anticipated revenues from metered water users. This higher 
revenue is not budgeted for in 1978, thus accounting for the 
revenue reduction. 

b) Water purchases 

- the cost of water purchases from the G.V.W.D. was about $220,000 
below our 1977 budget. This 7% drop resulted from both G.V.W.D. 
expenditures for 1977 being lower than budget, plus the suburban 
municipalities having a proportionately higher water consumption 

in 1977 than is normal. Both of these conditionns are not expected 
to continue for 1978, with the result that the water purchase 
costs will increase for 1978 by both the 1977 reduction and normal 
inflation. 

c) Surplus 

- the surplus for 1977 of $237,410 arose primarily due to lower water 
costs, but also because of somewhat higher metered water revenue. 


Water Rates for 1978 


The estimated revenues for 1978 on the previous table have been derived 
utilizing the 1977 water rates. As can be seen on the table, the 1978 
operations can realize a balanced budget with no rate increase if the 1977 
surplus is . brought into revenue for 1978. If Council did not bring this 
surplus into revenue, the water rates would have to be increased by about 
3%, and, for instance, the single family flat rate would increase from 
$47.50 to $49.00. 

It should be noted that a report will be presented to Council in the near 
future to convert the rate schedules to metric units, plus amending some 
of the service fees payable under the By-Law. 


cont'd 


MANAGER'S REPORT, FEBRUARY 3, 19 78 


(FINANCE: A7-7) 


Clause No. 3 continued: 


Recommendation : 

It is recommended that 

A The 1977 surplus in the water works utility system, estimated 
at $237,410, be brought forward into the 1978 Budget. 

B. The water rates not be changed for 1978." 

The City Manager RECOMMENDS that the foregoing recommendations of the Director 
of Finance be approved. 


INFOP-MATION 

4 . Four-Day Week - Health and Fire Departments 

In November, 1977 Council considered a report of the Finance 
and Administration Committee regarding the four-day week. 

The following resolutions were adopted: 

"THAT the four-day work week be continued as at present 
with the exception of the Health Department and the Fire 
Department clerical staff, subject to the following 
conditions: 

Discontinuance of the scheme as a whole or for 
specific tasks, sections or departments, with 
60 days notice by the City or Union: 

The ability to require employees to revert to a 
five-day schedule on a temporary basis to meet 
special conditions that may arise (as is the 
practice at present in numerous departments) : 

A clear understanding that the four-day work 
schedule does not imply that the third free day 
falls on a Friday or Monday and that the develop- 
ment of revolving schedules is to be considered 
where it best suits operations: 

Acceptance by employees of the fact that seniority 
is not a consideration in developing rotational 
schedules. In other words that no preference be 
given to employees with long service in designating 
any particular day as the third free day: 

A clear understanding that employees who are provided 
with training (in-house or external) or attending 
seminars and conferences will, as circumstances 
dictate, revert to a five-day schedule: 

Continuing monitoring of the effects of the four- 
day week, requiring each department to indicate: 

adaptive moves made or contemplated to 
improve the effectiveness of the schedule 
(e.g. cross- training, introduction of 
rotational schedules) ; 

unresolved problems ; 


cont 'd 


MANAGER'S REPORT, FEBRUARY 3, 1978 


(FINANCE: A7-8) 


Clause No. 4 continued ; 

statistics covering absences, overtime 

and part-time employee costs, with explanatory 

comments where appropriate; and, 

relevant statistics, where feasible, covering 
productivity of work volumes. 

Acceptance by senior management staff of a responsibility 

to assist subordinate managers to take appropriate 

action to minimize difficulties and to maximize benefits." 

"THAT the City Manager investigate the problems outlined 
in the Consultants' report, with respect to the Health 
Department, and the Fire Department clerical staff, take 
steps to correct the situation, and report to Council." 

In accordance with the two resolutions above, the City Manager 
has reviewed with the Department Heads and Union representatives 
involved, the problems in these areas arising out of the four- 
day week. Changes in operation as outlined below were imple- 
mented in the departments and are reported in accordance with 
the resolutions. 

Fire Department 

Problems in the Fire Department arose primarily because the 
limited number of clerical staff were being scheduled for Mondays 
or Fridays off, resulting in staff shortages on these days. Some 
limited problems arising out of lack of supervision at the 
beginning and end of the day were also noted. 

To minimize problems of staff shortages, a rotating day off 
has been implemented for all staff on the compressed work week, 
and staff will be requested to revert to a five-day week on 
occasion during periods of vacation or illness. 

The Fire Chief is monitoring the effects of these changes closely, 
and will be submitting a further review to this office within 
six months. If at that time the operation is unsatisfactory to 
him, clerical staff in the Fire Department will be required to 
work a five-day week. 

Health Department 

Problems in the Health Department arose largely as a result of 
the highly decentralized staffing within the Department and the 
existence of staff on a five-day week, a nine-day fortnight, 
and a four-day week. The nine-day fortnight was introduced when 
Home Care staff were transferred to the City in October, 1976. 

The Medical Health Officer concluded that standardization in 
closely related areas of his operation would greatly improve 
communication and co-ordination between sections in his depart- 
ment. He has implemented, with the agreement of the Union, the 
following program: 

a) The Health Units will continue with their present schedule 
(primarily the four-day week) 

b) The Central Office will work a nine-day fortnight 

c) All Health Care staff, including clerical support, will 
operate on a nine-day fortnight. (Home Care staff were 
already on this basis, and Long Term Care staff have and 
will be hired for a nine-day fortnight. These two programs 
are closely related and must have the same work pattern.) 

d) Staff at 828 West 8th Avenue will operate on a nine-day 

fortnicfht. This includes Home Care and Lonq Term Care as 
discussed above, as well as the Volunteers for Seniors 
Program, and Community Care Licensing. 
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Clause No. 4 continued ; 

e) Staff in small groups in remote locations (e.g. College 
Health Services) are continuing with the five-day week. 
(These schedules were implemented in 1978 and appears to 
be operating satisfactorily.) 


The Health Department schedule will also be subject to a full 
review in six months, and further changes will be made if 
necessary. 

The City Manager submits the above report for the INFORMATION 
of Council. 


FOR COUNCR ACTION SEE PAGll{S) JP.2. 
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PROPERTY MATTERS 


INFORMATION 


Demolitions: 1501 - 15 West 4th Avenue and 
1923-27-75 Granville Street 


The Supervisor of Properties reports as follows: 

"I have received and opened quotations from various 
contractors for the demolition of the structure 
listed below and have awarded the contract to the 
low bidder as noted :- 


Property 

1501 - 15 W. 4th Ave. 
and 

1923 - 1927 - 1975 
Granville Street 
Lots 19 Amended and 20 
to 25, Blk 240, D.l. 526 


Project 

Property 
Endowment 
Fund 


Successful 
Bidder 

Johnston & McKinnon 


City to Pay 
$4,375.00 


Code No. 
5927/9820 


The City Manager has confirmed the above contract and 
submits the foregoing report of the Supervisor of Properties 
to Council for INFORMATION. 


RECOMMENDATION 

2. Sale of Property - South Side of 800 Block East 
Cordova Street 


The Supervisor of Properties reports as follows : 

"Offers to purchase were received by the City Clerk as a 
result of the City's call for tenders, and were opened in 
public January 23, 1978. 

Recommended that the following offer to purchase be accepted 
and approved under the terms and conditions set down by 
Council, being the highest offer received: 

Lot 15, Block 61, D.L. 181, Plan 196 

South side of 800 Block East Cordova Street 

Zon ed M-2, Industrial 


NAME PURCHASE PRICE TERMS CONDITIONS 

Romano Rosin $37,200.00 Cash Subject to an 

easement over the 
East 0.3 feet. 


The City Manager RECOMMENDS that the foregoing recommendation 
of the Supervisor of Properties be approved. 
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3. Portion of City-owned Property Situated 

Within the Burlington Northern Right-of-Way 

The Supervisor of Properties reports as follows :- 

"A number of years ago when the Great Northern Railway Company (now known 
as Burlington Northern Inc.) acquired property for their Right-of-Way in 
the City of Vancouver, a small 1 foot strip of less than 20 square feet of 
land, known as the east one foot of the west 17 feet of Lot 77 except part 
in Explanatory Plan 73kO, Block 153» District Lot 26^-, Plans 222 and 1771, 
was inadvertently omitted from their conveyance documents. This residual 
strip is situated on the southside of Grandview Highway between Victoria and 
Commercial Drives. 

Subsequently the City of Vancouver acquired title to this strip by way of 
tax sale, althou^ it actually forms parts of the Railway Right-of-Way. To 
resolve the problem, the City Surveyor has suggested that the strip be 
conveyed to the Railway Company and the Railway Company has concurred on 
this procedure and agreed to reimburse the City for the tax sale costs of 
$11.32. 

As this portion of land already forms part of the Right-of-Way and has no 
significant value, the Supervisor of Properties recommends that the east 
1 foot of the west 17 feet of Lot 77 except part in Explanatory Plan 73^0 » 
Block 153, District Lot 26I4A, Plans 222 and 1771, be conveyed to Burlington 
Northern Inc. subject to the following conditions :- 

a) Sale price to be $11.32 

b) - All costs of conveyance to be the responsibility of Burlington 

Northern Inc. " 

The City Manager RECOMrffiNDS that the foregoing recommendation of the Supervisor 
of Properties be approved. 


4. Mount Pleasant Neighbourhood Improvement 
Programme Site Office - 670 East Broadway 

The Supervisor of Properties reports as follows :- 

"City Council, on April 6, 1976, authorized the establishment 
of a site office to serve the Mount Pleasant Neighbourhood 
Improvement Prograirane, and as of May 10th, 1976 leased the 
premises at 670 East Broadway, legally described as part 
of Lots 11 and 12, Sub. B, Block 156, D.L. 264A. 

The lease expired on December 31st, 1977. On December 22, 
1977 the Properties Office received a letter from the 
new owner dated December 1st, 1977 stating that the monthly 
rental would be increased from $200.00 to $250.00 effective 
January 1st, 1978. 

Following negotiations, the owner has agreed to accept a 
monthly rental of $225.00 effective January 1st, 1978 to 
December 31st, 1978 inclusive. The provisions of the 
expired lease with the exception of the above are to 
prevail . 

Recommended that the City renew the lease of 670 East 
Broadway on the foregoing basis." 

The City Manager RECOMMENDS that the foregoing recommendation 
of the Supervisor of Properties be approved. 


Continued 
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5. Burrard Street Widening: 1917 - 1935 Burrard Street - 
Compensation to Lessee ^^^^^ 


The Supervisor of Properties reports as follows: 

"City Council, on October 18, 1977, approved a series of 
monthly payments in the amount of $3,200. to Mr. R.W. Hawkins 
the owner of Humdinger Marine and Outdoor Equipment Incorporated 
of 1917 - 1935 Burrard Street, to take care of his financial 
obligations during the period of construction. These payments 
were to terminate on January 15, 1978 when it was anticipated 
the cutting back and extension of the building for the Burrard 
Street widening would be completed. 

The contractor has now notified the Supervisor of Properties 
that this lessee will not be able to re-enter his premises 
until February 15, 1978 and all work will not be substantially 
completed until March 1, 1978. 

The Director of Legal Services has advised that under the 
circumstances, a further payment of $3,200. should be made to 
this lessee on February 15, 1978. This and the former interim 
payments will be on account of the final settlement which will 
be reported to City Council when all work has been completed, 
and an assessment is made of all compensable items. 

It is therefore recommended that an interim payment of $3,200. 
be made to Mr. R.W. Hawkins of Humdinger Marine and Outdoor 
Equipment Incorporated on the foregoing basis, pending a final 
settlement, chargeable to Account Code 146/5921." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Properties be approved. 


6. Rental Review: S.E. Corner Main Street 
and Terminal Avenue 


The Supervisor of Properties reports as follows: 

"Lots 13 and 14, Block A2, D.L. 2037, situated at the south-east 
corner of Main Street and Terminal Avenue are leased to Gulf 
Oil Canada Ltd., for service station purposes until December 31, 
1988. Contained in the Lease is a rental review clause which states 
in part that 'the Lease is to be reviewed every 30 months.' The 
rent was subject to review as of November 1, 1977. 

Concluding negotiations, and in a letter to the City dated January 
3, 1978, the Lessee has agreed to a revised rental as follows :- 

a. Increase the net monthly rental from $1397.56 to 
$1791.44. 

b. Effective date = November 1, 1977. 

c. In addition to "A", Lessee to pay an amount in lieu of 
taxes as if levied. 

It is recommended that effective November 1, 1977, the rent to be 
increased to $1791.44 per month plus taxes as if levied." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Properties be approved. 
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7. Second Avenue and Wallace Street - City 
Lands and Disposition of Lease Proceeds 

The Director of Finance reports as follows: 

"The Park Board, on October 11, 1977, after discussing the proposed housing 
development at Second and Wallace on City owned leased land, resolved the 
fol lowing: 

'That City Council be requested to confirm that anticipated 
lease moneys will be turned over to the Board for development 
of Jericho Beach Park, and to advise how soon the funds 
will be forthcoming.' 

The Properties Division requested the Park Board to provide some indication 
of Council authority for such a transfer of funds, that would have led to 
the Park Board resolution. By letter dated November 10th, 1977, the Park 
Board Director of Planning acknowledged that there was no City Council 
resolution ever made which committed such funds to the Park Board. 

I have completely reviewed the file on these properties, including the 1974 
Council discussion and consideration of providing some Jericho development 
funds from the disposition of excess properties in the Jericho area, and can 
not find any indication of Council approval that the proceeds from the 
disposition of these particular properties, which were not bought with Park 
Board funds, should be turned over to the Park Board for Jericho Park development. 
Proceeds from the disposition of other properties in the area, to the west of the 
Jericho Park, have been turned over to the Park Board for Jericho development. 

I therefore recommend that the Park Board be advised that the annual lease revenue 
from the housing sites on the City owned property at Second and Wallace is not 
available for Jericho Park development." 


The City Manager RECOMMENDS approval of the recommendation of the Director of 
Finance. 


"The second floor and a portion of the basement of the 
Coroner's Court Building at 240 East Cordova Street has 
been under lease to the Provincial Government since the 
takeover of the Provincial Court's function. 

City Council on November 23, 1976 approved a renewal of 

the lease for a period of one year, effective August 1, 1976, 

at a rental of $2,693.17. 

The Provincial Government has now requested a new lease 
to be effective August 1, 1977 for a period of three years 
at an increased rental to $3,263.00 per month. 

It is therefore recommended that a three-year lease agreement 
for the subject premises be drawn between the City and the 
Provincial Government incorporating the same terms and 
conditions (except for the clause respecting the "Renewal 
Option") all to the satisfaction of the Director of Legal 
Services. " 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Properties be approved. 


8. 


Lease of Part of Coroner's Court Building to the 
Provincial Government - 240 East Cordova Street 


The 


Supervisor of Properties reports as follows: 


Recessed Council, November 26, 1970 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


2 


Balance of Building and Planning Matters 

MOVED by Aid. Sweeney, 

THAT, in respect of the report of the Board of Administration 
(Building and Planning matters), dated November 20, 1970, Clauses 
1 and 4 be adopted and Clause 5 received for information. 

- CARRIED 

Finance Matters 

MOVED by Aid. Linnell, 

THAT, in respect of the report of the Board of Administration 
(Finance matters), dated November 20, 1970, Clause 1 be adopted 
and Clause 3 received for information. 

- CARRIED 

(Clause 2 of the Finance report was dealt with at the 
regular Council meeting on November 24th) 


B. Personnel Matters 

Supplementary, November 20 

Interview Expenses for Civil Engineer III (Parking) 
Applicant: Mr. Kenneth Rainsberry 


MOVED by Aid. Bird, 

THAT the report of the Board of Administration (Personnel 
matters. Supplementary), dated November 20, 1970, be adopted. 

- CARRIED 

C . Property Matters, November 20 

MOVED by Aid. Wilson, 

THAT the report of the Board of Administration (Property 
matters), dated November 20, 1970, be adopted. 

- CARRIED 

D , Employment Preparation Project 

The Board of Administration requested its report of 
October 20, 1970, setting out report of the Acting Social Service 
Administrator on the subject of employment preparation project, 
submitted to Council this day, be changed in recommendation (1) 
to provide for a commencement date of December 15th rather than 
November 30th. This report is in considerable detail and the 
recommendations are as follows, as changed by the Board of Admin- 
istration at this meeting: 

"1. That the City of Vancouver enter into a second Employment 
Preparation Project with the Senior Governments similar to 
the pilot project but expanded to accommodate 60 men at a 
total shareable project cost of $64,093 to commence 
December 15th, 1970. 

2. That the City's share (25%) amounting to $16,024 be 
provided as follows: 

1970 - 1 month $ 2,289 - Contingency Reserve. 

1971 - 5 " 13,734 - 1971 Departmental Estimates 

3, That an additional Social Worker be employed for seven 
months and be assigned directly to the project to provide 
the necessary social services to the current participants 
and to provide follow up services to the previous parti- 
cipants. This position is in addition to the present 
Social Service complement. 
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9 . Assignment of Lease - 1484 West Broadway 
The Supervisor of Properties reports as follows: 

"A portion of the City-owned commercial premises at 1484 West Broadway, 
known as the Dick building, is leased to Sheesh Mohl Restaurants 
Limited for a period of ten years expiring on December 31, 1985. 
The lease is subject to rental reviews at 2h year intervals, the next 
review being July 1, 1978. The portion leased known as 1484 West 
Broadway, is used for the purpose of operating a restaurant. 

The assets of Sheesh Mohl Restaurants Limited have now been sold 
to Broadway Gourmet Place Restaurant Ltd., and the new owners have 
requested consent to an assignment of the lease to their interest. 

It is recommended that consent be given to assign the lease from 
Sheesh Mohl Restaurants Limited to Broadway Gourment Place Restaurant 
Ltd., subject to the documents of assignment being to the satisfaction 
of the Director of Legal Services." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Properties be approved. 
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February 3, 1978 


TO: 


Vancouver City Council 


SUBJECT: 


GRANVILLE ISLAND REDEVELOPMENT 


CLASSIFICATION: 


Reconmenda t ion 


The City Manager reports as follows: 

Members of Council will find attached two staff reports from the Director 
of Planning related to the Granville Island Redevelopment proposal. One 
deals with specific concerns identified by Council in a series of resolu- 
tions on November 8th, and the other deals with the proposed Reference 
Document for Granville Island, as submitted by the Granville Island Trust, 
in lieu of an Area Development Plan. 

The Director of Planning has recommended he be instructed to make applica- 
tion for an amendment to the False Creek Official Development Plan By-law, 
amending the open space allocation required in Granville Island. The 
public hearing will deal formally only with the change in the Official 
Development Plan. However, the Director of Planning's reports and the 
Reference Document should be brought forward for discussion and possible 
decision by Council at the same time. Accordingly, the City Manager 
RECOMMENDS approval of the recommendation that, 

" the Director of Planning be instructed to make an application 
to amend by-law #4812, being the False Creek Official Develop- 
ment Plan By-law, whereby the open space allocation for Area 9 
(Granville Island) be amended from 30 acres to 15 acres and 
this be referred direct to a Public Hearing." 

The City Manager RECOMMENDS that consideration of the Reference Document 
and the related recommendation of the Director of Planning listed below 
be deferred to the public hearing: 

"It is therefore recommended that C.M.H.C. reconsider its proposals. 
The following considerations seem to be important: 


The Federal Government should appoint to the Trust representatives 
of the local business community and reconsider and revise their 
plans to accommodate the points noted above and the following: 

a) They should alter their scheme so that people-generating 
activities are not taken away from Downtown (such as stores 
and markets) until such time as the demand for these 
facilities cannot be accommodated Downtown. 

b) They should develop a management system which will ensure 
that the development of the Island occurs in such a way 
that it does not compete with the livelihood of the other 
commercial areas of the City until such time as it is clear 
that those areas will not be harmed by new developments. 

c) C.M.H.C. should consider assisting non-profit organizations, 
such as theatres, directly and through its influence in 
Ottawa to locate in those parts of the City where the people 
generated by those activities will also assist in the public 
objectives for the downtown business areas of creating a 
lively, successful, busy, diverse, residential, commercial, 
civic, institutional, entertainment, cultural centre. 

d) Revise their proposal to add a single green open space of at 
least six acres. " 


FOR COUNCIL ACTION SEE PAGE(S) 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


JANUARY 19, 1978 


A meeting of the Standing Committee of Council on Community Services 
was held on Thursday, January 19, 1978, in Committee Room No. 1, 
Third Floor, City Hall, at approximately 1:30 P.M. 


PRESENT: Alderman Rankin, Chairman 
Alderman Bellamy 
Alderman Ford 
Alderman Gerard 
Alderman Marzari 

COMMITTEE CLERK: H. Dickson 


Adoption of Minutes 

The minutes of the Community Services Committee Part Report to 
Council dated January 12, 1978, were adopted. 


RECOMMENDATION 

1. The Crepe Machine - Sidewalk Cafe, 1480 West 11th Avenue 

City Council, on September 13, 1977, when considering a 
Manager's report on the application of The Crepe Machine to operate 
a sidewalk cafe, referred the matter to the Community Services 
Committee for full discussion including a review of other liquor 
outlets in the vicinity of The Crepe Machine. 

The Committee had before it for consideration a Manager's 
report dated January 9, 1977 (copy circulated) in which the City 
Engineer reported further on the application of The Crepe Machine 
and noted there are eight other restaurants in the vicinity of 
The Crepe Machine licensed to serve liquor, but none of these have 
sidewalk cafes nor have made application for a sidewalk cafe. 

Appearing before the Committee on this matter was a represent- 
ative from the Engineering Department who, in response to questions 
from the Committee, advised that the proposed sidewalk cafe would 
occupy approximately 7 ft. of the 14' wide sidewalk, that the 
sidewalk cafe would have an awning over it and would be surrounded 
by shrubs contained in movable planters. 

During discussion, it was also pointed out that there would 
be no increase in the restaurant's licensed seating capacity 
which would remain at the allotted 76 patrons. 

Following further discussion, it was 

RECOMMENDED 

A. THAT Council approve the application of The Crepe 
Machine for a sidewalk cafe and that the City 
Engineer and the Director of Leg^l Services be 
authorized to prepare and sign a year-to-year 
License Agreement with The Crepe Machine. 

B. THAT the Provincial Liquor Control and Licensing 
Branch be advised that City Council has no 
objection to the sale of liquor at a sidewalk 
cafe to be operated by The Crepe Machine at 
1480 West 11th Avenue. 



Continued . . . 
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2 . Hardship Appeals - Procedures 

The Committee had before it for consideration a Manager's 
report dated January 10, 1978 (copy circulated) in which the 
Director of Permits & Licenses and the Director of Social Planning 
reported on aspects of hardship appeals in accordance with a 
Council motion of October 18, 1977. 

In the report, the Directors commented on the structure of the 
Hardship Application Form, the availability of assistance in filling 
out forms, methods of verifying an applicant's statements on the 
form, reviews and revisions of economic guidelines, and sources of 
alternate low-cost accommodation. 

Appearing before the Committee on this matter were the 
Director of Permits & Licenses, the Housing Control Co-ordinator 
from the Department of Permits & Licenses and the Deputy Director 
of Social Planning. 

During discussion of t h e report, the Committee questioned the 
method of determining total gross income of a household and stated 
that the income of employed children who live in households apply- 
ing for hardship consideration should not be included in the total 
gross income of that household. Only the income of adult working 
members of the household should be considered, the Committee felt. 

The Committee also felt that Section "C" of the Hardship 
Application form, which was appended to the Manager's report, 
should give some indication of an applicant's net income in addi- 
tion to the present practice of listing only gross pay, and it was 
agreed that a "Deductions" column should be incorporated into 
Section "C". 

Following further discussion, it was 

RECOMMENDED 

A. THAT Council approve the revised Hardship Applica- 
tion Form as attached to the City Manager's report 
dated January 10, 1978, with the following provi- 
sions : 

i) That income figures refer to the total gross 
income of the adult working members of the 
household, 

ii) That Section "C" of the Hardship Application 
form regarding an applicant's income include 
a section showing deductions from the applicant's 
gross income. 

B. THAT Council approve of the inclusion of a Consent 
Clause in the new Hardship Application Form to be 
exercised by the Hardship Committee only in the 
event of an appeal by the applicant. 

C. THAT Council authorize the Hardship Committee to 
review and revise the low- income cut-off figures 
from Statistics Canada annually. 

D. THAT staff assistance to applicants in filling out 
Hardship Applications be continued as is, and the 
Director of Permits & Licenses monitor the workload 
to determine staff requirements and report to Council 
as appropriate. 
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3 . Condition of Rooming House, 134 Powell Street 

At the request of the Chairman, the Director of Environmental 
Health appeared before the Committee with respect to the condition 
of Cascade Rooms at 134 Powell Street which is owned by Ideal Holding 
Company Limited. 

The Director of Environmental Health distributed at the meet- 
ing copies of a brief (copy circulated) which detailed the number 
of inspections and health problems encountered at the Cascade Rooms 
at 134 Powell Street. 

The Director of Environmental Health advised the Committee 
there have been sixteen separate inspections made on this building 
since October 28, 1977, and that in the week preceding the Committee 
meeting, the condition of the building had degenerated considerably. 
Photographs showing clogged toilets and accumulated garbage were 
circulated by the Director of Environmental Health. It was also 
pointed out that fifteen of the sixteen rooms in the building are 
presently occupied. 

The Committee felt that because the owner had failed to 
adhere to the instructions of the Health Department to upgrade 
this building, that tenants should be relocated and the building 
closed. 

Following discussion, it was 
RECOMMENDED 

A. THAT the Medical Health Officer be authorized to 
issue a closure order under the City Health and 
Lodging House By-laws on Cascade Rooms at 134 Powell 
Street, and that charges of violating the City 
Health and Lodging House By-laws be laid against 
the owner. 

B. THAT the Director of Social Planning assist in 
finding new accommodation for the residents of 
Cascade Rooms, 134 Powell Street. 


INFORMATION 

4. General Discussion re Committee Initiatives 
and Priorities for 1978 


At the request of Alderman Marzari, Vice-chairman of the 
Committee, the Deputy Director of Social Planning appeared before 
the Committee for a general discussion of matters which the Com- 
mittee might feel should be priorities for 1978. A number of 
subjects were discussed as follows: 

a) Health By-laws 

The Committee noted that the condition of 134 Powell Street, 
considered earlier this meeting by the Committee, had degenerated 
despite sixteen separate inspections by the Health Department. 

The Committee agreed that such matters should be reported by 
the Medical Health Officer to the Community Services Committee 
after three or four inspections by the Health Department if improve- 
ments are not made to premises which do not comply with City by-laws. 


Continued 
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Standing Committee of Council on Community Services 
January 19, 1978 


Clause No. 4 Continued 

It was also agreed that the Medical Health Officer need not 
seek approval from the Committee before issuing closure orders 
on buildings which do not comply with City Health regulations; 
that such matters could be discussed by the Health Department 
with the Chairman of the Committee. 


b) Heroin Addiction Program 

The Committee was reminded that the Provincial Department 
of Health is embarking on a new treatment program for heroin 
addicts, and the Committee agreed to a suggestion that officials 
from the Ministry of Health be invited to make a presentation 
to the Committee on the new heroin addiction treatment program 
and that other interested persons, such as the Medical Health 
Officer and the Chief Constable, be invited to attend. 


c) Toronto Smoking By-law 

A member of the Committee suggested that it should examine 
the experience in Toronto where the City Health Department has 
banned smoking in a number of public places. It was noted that 
smoking is banned in Vancouver in supermarkets and department 
stores and that enforcement of prohibition in additional areas 
could be difficult. 

The Committee agreed it would be prepared to discuss extend- 
ing restricted smoking areas and the experience of Toronto in this 
matter. 

d) Block Funding for Community Services 

There was brief discussion on the need for a careful evalua- 
tion of the effects of the new system of block funding for 
community services being implemented by the Federal and Provincial 
Governments, and it was noted the Social Planning Department will 
be reporting on this matter. 

It was pointed out by the Deputy Director of Social Planning 
that during the review of the Social Planning Department by the 
Finance & Administration Committee, a recommendation was made that 
the Senior governments be urged to consider input from the City 
on the allocation of funding for community services. 


e) Anticipated Increase in Applications for 
Community Service Grants 

Concern was expressed that because of changes in community 
service grant procedures by the senior governments, the City may 
be asked to provide funds for new types of community services 
which previously have not been funded by the City. 


f ) Liaison With PFOvincial Officials 

The Deputy Director of Social Planning advised that there are 
a number of new programs or new procedures being implemented 
at the Provincial level and that the City often does not learn of 
such new programs until arrangements have been nearly completed. 
He suggested there is a need for the Committee and Civic staff to 
endeavour to get information from the Province on such new programs 
at an earlier date. 


Continued . . 
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One example was given, that being the relocation of approxi- 
mately 200 persons from the Woodland School for the Retarded into 
the community. Community Living Boards are being established to 
oversee this transition. 

The Committee agreed that it should invite a representative 
of the Community Living Board to attend a meeting of the Community 
Services Committee to provide an explanation of the program to 
relocate persons from Woodland School to the community. 


The meeting adjourned at approximately 2:45 P.M. 



REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON 

FINANCE AND ADMINISTRATION 


January 26, 1978 

A meeting of the Standing Committee on Finance and Administration 
was held on Thursday, January 26, 1978, in the No. 3 Committee Room, 
third floor. City Hall at approximately 11:00 a.m. 


PRESENT: 


ABSENT: 


Alderman M. Brown, Chairman 
Alderman B. Gerard 
Alderman W. Gibson 
Mayor Volrich 

Alderman D. Marzari 
Aldeinnan G. Puil 


ALSO PRESENT: 


Alderman M. Ford 
Alderman H. Rankin 


COMMITTEE 
CLERK : 


G . Barden 


RECOMMENDATION : 

1 . Departmental Review - Finance Department 

The Finance Committee considered a report from the Finance 
Department in a series of departmental reviews initiated by the 
Standing Committee on Finance and Administration at its meeting on 
August 9, 1977, following consideration of a proposal for a 
revised budgeting system for the City and approval by the City 
Council on August 23, 1977. 

The report of the Finance Department (copy on file in the City 
Clerk's Office) provided a very complete and detailed report of the 
department and its operations, offers clear options for the possible 
reduction of budget and outlines some significant areas for 
analysis. The Director of Finance stressed that the report does 
not consider financial policy matters, the financial health of the 
City, or the financial future of the City. The report does address 
how these responsibilities are handled, but not the substance of 
them. The report of the Finance Department made the following 
recommendations : 

- I. THE DEPARTMENTAL BUDGET 

The detailed review of each organization unit in the department constitutes 
Appendix F in this report. Part of that detailed review dealt with the 
possibilities of reducing the departmental budget. This aspect was pulled 
together and summarized in Appendix E. The net result, targeted to the 
objective of examining the possibilities of a 5% budget reduction, was as 
follows (quoted from Appendix E): 


$ % of Departmental 
Net Budget 

Budget cut assured $ 52,090 1.1 

Budget cut likely 39,000 0.8 

Budget cut a possibility 48,020 1.0 
but further study needed 

Budget cut has strong 131,990 2.9 

negative implications 

$271,100 5.8% 


Therefore, the following detailed RECOMMENDATIONS arise: Target Date 

for Corrpletion 

A. That the 'Budget Cuts Assured' amounting to or Report 

$52,000, be reflected in the 1978 operating 
budget, specifically. 

Cont'd . . . 
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1. Elimination of Clerk Typist II position 
and Payroll Clerk position in Accounting 
Division, and 

5.3 

2. Reduction of $-33',500 in materials and 
supplies in Computer Services Division. 

B. That the 'Budget Cuts Likely' and 'Budget Cuts 
a Possibility But Further Study Needed', be 
pursued to confirm or otherwise their possibility, 
specifically, 

1. Review the accounts payable system and Sept. 1978 

prepare a report for the development of a 
new system which includes the automation 
of many manual tasks, the adoption of com- 
mitment accounting and better storage of 
the supporting documentation (warrants and 
invoices) 


2. Review the frequency of water meter 
billings, the possibility of estimat- 
ing every second meter reading, and the 
possibility of transferring further 
accounts to flat rates. 

3. Review the possibility of reducing 
staff in the scavenging billing section 
in light of the reduction in number of 
accounts. 

4. As computerization of by-law fines 
collection operation proceeds, review 
possibility of staff reduction. 

5. Review desirability of continuing to 
send post-paid self-addressed return 
envelopes with the tax bills. 

6. That a joint study be done by the Revenue 
and Treasury Division and the Construction 
and Maintenance Division of Permits and 
Licenses to determine the feasibility and 
desirability of centralizing the cashier 
function in City Hall through the use of 
pneumatic tubes. 

That the 'Budget Cuts With Strong Negative Impli- 
cations' not be proceeded with. 


• Target Date 
for Completion 
or Report 

Sept. 1978 


June 1978 


1978 


March 1978 


December 1978 


II. ORGANIZATION. SYSTEMS AND PROCEDURES - AN ANOMALOUS SITUATION 

We have a concern that relates to the statement in Section 211 of the 
City Charter that: 

"The Director of Finance may, whenever he thinks fit, 
and shall, whenever required by the Council so to do, 
advise the Council on the financial position of the 
City or any phase thereof and make recoranendations 
with respect to the administration, co-ordination, 
and efficiency of the City's affairs and the systems 
under which they are carried on." 

Cont'd . . . 
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The latter part of this section dealing with administration, co-ordination, 
and efficiency of the City's affairs and its systems, is not a responsibility 
that has actually in fact rested with the Director of Finance for many years, 
other than with respect to financial matters and the administration of the 
Finance Department. Section 212 of the Charter also contains other ambiguities 
compared to the situation that acually exists, in regard to City Offices, 
their arrangement and direction of the clerical staffs therein. 

There is a two pronged problem relative to Section 211. The first element 
is assistance needed by departments wishing to improve their organization 
and management structures. Under the Board of Administration Bylaw, the 
responsibility for 'organization' would appear to clearly belong to the 
City Manager. The second element is assistance needed in improving work 
methods and operating systems, both manual and computerized. The Board 
of Administration Bylaw appears to be silent on this and the Charter would 
appear to place the responsibility with the Director of Finance. 

The question of where such expertise and the staff required to perform these 
various functions should reside has been considered in the past and presently 
can be said to reside in the overall management responsibility sense with 
the City Manager, and in a more detailed sense with each Department. 

There may also be considered to be a third element, that of 'management 
processes' '^^^^^ would include the management aspects of program budgeting, 
management by objectives, etc. 

Almost every department, in the departmental review reports to Council, 
is recommending much expanded capabilities in the area of management 
information systems. It seems to be quite clear that the Departmental 
Review process has focused departmental attention on the problems in 
this area. Most of the larger departments have their own in-house 
systems analysts and the Finance Department has the computer expertise. 

The present management and responsibility structure related to all three 
elements is unclear and must, in niy opinion, be considered understaffed 
by comparison to most comparable organizations. It is time that this 
whole area was reconsidered. It is a matter which needs to be dealt 
with by the City Manager in conjunction with all of the department heads. 

It is therefore RECOMMENDED that the City Manager, in conjunction with 
the heads of department, review these areas of activity and responsibility 
with a view to establishing need, capability, and responsibility, and 
that appropriate amendments to the Charter be made when possible, to 
reflect reality and any decisions that may be made. 


III. BUDGETING SYSTEMS, OPERATIONAL AUDITING, FINANCIAL AND MANAGEMENT 
INFORMATION SYSTEMS 


Three recommendations arise as a result of the Finance Department review 
and also as a result of the other departmental reviews. The RECOMMENDATIONS 
are: 

A. That, upon completion of the departmental reviews, the Finance 
Cnmrnittee reexamine the proposals for a revised budgeting system. 
(For detailed discussion see Appendix F, Section VI - Budgets 
and Research Division, Part 13, Page 79). 

B. That the Internal Auditor, Comptroller of Budgets and Research 
and Director of Finance examine the question of 'Operational 
Auditing' for report to the City Manager. (For discussion of 
'operational auditing', see Appendix F, Section VII - Internal 
Audit Division, Part 12-B, Page 86). 

Cont'd . . . 


Recessed Council, November 26, 1970 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd. ) 

Employment Prepai'ation Project (cont'd) 

4. That the Director of Personnel Services determine the 

classification of the Social Worker under normal classi- 
fication procedures." 

MOVED by Aid. Bird, 

THAT the foregoing recommendations bo approved. 

- CARRIED 

E. West End Community Centre: 

Senior Citizens Housing Project 

The Board of Administration, under date of November 16, 1970, 
submitted the following report: 

"Your Board submits the attached report of the Director of 
Planning dated November 16, 1970, setting out the present 
position with regard to the above project. Following 
appointment, the Architects have commenced work on pro- 
gramming and on the location of the project prior to the 
commencement of sketch lay-outs. At the same time negotiations 
with the senior levels of government relating to the senior 
citizens project, have resulted in problems in completing a 
form of Agreement. 

The report presents for Council 's approval a Statement of 
Agreement for endorsement which, if agreed, could allow the 
project to proceed with some safeguards for the City. The 
question of the sale of the senior citizens portion of the 
project to the Federal-Provincial partnership is covered by 
alternative proposals, depending upon the location of the 
housing, and the willingness of the Provincial Government to 
amend its Strata Titles legislation. 

It is proposed that the School Board be asked to appoint an 
official to sit as a regular member of the Steering Committee, 
having regard to the objective of combined school and 
community centre use of facilities. 

Recommendations 

1. That Council endorse the completion of the preliminary 
studios being undertaken by the Architects, and instruct 
the Chairman of the Steering Committee to report back on 
the results of such studios with the r (^commendations of 
the Steering Committee as to further action. 

2. That Council endorse the attached Statement of Intent 
and request the Federal /Provincial partnership to agree 
to the Statement as a basis for proceeding. 

3. That Council instruct the City Clerk to forward a copy of 
this report to the School Board for their information 
with a request that the Board appoint an official to 
represent them on the Steering Committee. 

4. That Council authorize Corporation Counsel to proceed to 
complete the contract between the City and the Architects. 

Your Board RECOMMENDS the foregoing recommendations of the 
Director of Planning be adopted." 

(Report of the Director of Planning is 
on file in the City Clerk's Office) 

MOVED by Aid. Sweeney, 

THAT the foregoing report of the Board of Administration 
be approved. 

- CARRIED 
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The following recommendation does not 
need to be acted upon, as a separate 
report dealing with the subject matter 
is in preparation. The recommendation 
is included here for record purposes 
only. 


C. That the City proceed to analyze, define, design and develop a 
totally integrated Financial and Management Information Process- 
ing System to be planned, developed and implemented in controlled 
stages . 


The following section does not 
require specific Finance Committee 
or Council action at this time. 


IV. ADMINISTRATIVE IMPROVEMENTS 

Again, the detailed review of each organization unit (Appendix F), gave 
rise to ideas for system and administrative improvements, which will be 
examined and if necessary reported for action. In some cases action will 
occur without the necessity of a report. 

The specific departmental objectives are to: 


A. Accounting Division 


1. Review fringe benefit charges on the 
labour payroll, to determine adequacy 
for job costing purposes. 

2. Automate the calculation and distribution 
of fringe benefits on salaried employees 
in conjunction with Payroll and Computer 
Services . 

3. Review the accounting system using the 
B.I.S.A.D. (Business Information System 
Analysis and Design) techniques. 

4. Accumulate the data required for the 
development of a financial and management 
information system. 

5. Review certain operating accounts with the 
Engineering Department to ensure adequate 
accounting control over the financial 
transactions generated and the improvement 
of the reporting for the user's needs. 

6. Automate remaining manual payrolls, part- 
time Health Nurses and Reserve Police. 

7. Work with Computer Services in the develop- 
ment of a new salary payroll system which 
will include position control, attendance 
reporting and the payment of overtime. 


Target Date 
for Completion 
or Report 


June 1978 


December 1978 


1978 


1978 


June 1978 


1978 


1978 - 1979 
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B. Revenue and Treasury Division 

8. Review the feasibility and desirability 
of moving the Business Tax billing and 
collection function from the Permits and 
Licenses Department to the Revenue and 
Treasury Division of the Finance Depart- 
ment. 

9. Review the desirability of increasing the 
Collections staff in order to reduce write- 
offs of bad debts . 


(II - 5) 


September 1978 


April 1978 


C. Internal Audit Division 

10. Continue to develop computer audit assist 
techniques towards eventually obtaining 
and utilizing an independent computer 
audit package, i.e. separate from Computer 
Services programs, thereby increasing the 
independence of the audit group in their 
examinations. 


D. Properties Division 

11. Establish the requirements for the 
position of a Housing Administrator to 
have the responsibility of overall super- 
vision of the management of the Federal/ 
Provincial and City Housing developments. 
This individual to be responsible for the 
correlation of all budgets, administrative 
details and to provide supervision of the 
Housing Management, Nursing, Adult Care, 
Maintenance staff, etc. 

12. Establish the costs of a microfilming pro- 
gram to protect the City's essential 
properties records, 

13. Institute a research and review program 
on the City's commercial water lot leases 
for future lease reviews. 


E. Purchasing Division 


14. Continue to pursue Federal Sales Tax 
exemptions and modifications to the extent 
possible with existing staff. 

15. Modify and simplify the Capital Assets 
Inventory system. 

16. Revise the City's basic tender document 

17. Prepare and issue a 'Guide to the City 
of Vancouver's Purchasing Policies and 
Procedures ' . " 


Target Date 
for Completion 
or Report 


1978-1979 


April 1978 


August 1978 


1978 


ongoing 

December 1978 

June 1978 
June 1978 


Cont'd . . . 
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The Consultants' observations and recommendations were as 
follows : 


" The Finance Department has produced and completed a detailed report for 
the Committee which fully describes the Department, offers clear options 
for the possible reduction of budget and outlines some significant areas 
for analysis. Our attendance at department meetings enabled us to see 
the good working relationship that exists between the Director, his 
Deputy and the Division Managers and to observe the frank and open dis- 
cussions that are possible among this senior management group. 


OBSERVATIONS 


We discuss below our observations about the Finance Department overall 
and about its various divisions. These observations are followed by 
our recommendations and our comments on the recommendations of the 
Department. 


The Department Overall 

First, we must stress that the number of observations and recommendations 
made in this report reflects the size and complexity of the Finance 
Department and does not represent, in any way, a criticism of the 
Department. In fact, we believe the Finance Department is successfully 
achieving its objectives and, further, that its advice is well respected 
throughout the civic administration. 

The Department has operated without significant increases in budget or 
staffing for many years. It has made, and it still making, many success- 
ful efforts to improve its efficiency and has been leading the City's 
attempts to keep costs down. We feel that this effort to keep costs 
down has been effective in improving the financial health of the City. 
However, it has also resulted in a reluctance to seek Council's approval 
for well-trained and qualified middle managers and experienced analysts. 
The consequence of this deficiency is that the Director of Finance, his 
Deputy and the Division Managers spend too much time of their time 
actually performing the work of the Department, including the writing 
of reports. Insufficient time is then available for: 

- the management of the Department's various divisions 


planning, problem solving and anticipating changes 
in the Department 

improving the efficiency of the Department 

participation in planning and co-ordinating for the 
overall civic administration. 


The Finance Department is an anomaly in that it is a number of individual 
departments grouped together. In some other cities, the equivalent of 
Vancouver's Director of Finance is a Commissioner, responsible for a 
group of departments. Further, the role and responsibilities of the 
City Manager and the Director of Finance are not entirely clear. Some 
Finance Department managers report directly to the City Manager rather 
than through the Director of Finance. This causes some uncertainty 
among these Division Managers. There is also an overall need to upgrade 
the qualifications and capabilities of the management staff. 

A number of departments and boards undertake the same functions as the 
Finance Department. The possibility of duplication and overlap in these 
departments should be examined carefully on a regular basis. The accoun- 
ting and purchasing functions in the Park Board and Police Department are 
two examples. 


Cont'd . . 
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Director's Office 

We strongly believe that the Director and his Deputy should encourage 
the recruitment of more middle managers and more systems and financial 
analysts so that more detailed work can be delegated and provide the 
senior finance administrators with more time to plan, manage and advise 
on financial management and related subjects. 

We also believe that the cash and investment management functions pre- 
sently perfonned in the Director's office should be transferred to 
another Division of the Department after appropriate investigation and 
planning. 

Accounting 


We strongly support the recommendation for a qual if ied accountant to 
join this Division. We also endorse the recommendation for an improved 
management information system. However, we feel strongly that, along 
with the development of improved management information systems, the 
responsibilities of the Department Managers should be clarified and 
their ability to effectively use more management information should be 
improved through training and/or personnel changes. 

Revenue and Treasury 

We suggest that the training requirements of the clerks dealing directly 
with the public be investigated and that the possibility of using more 
experienced people on this important work be examined. The possibility 
of this Division assuming a larger role in cash and investment manage- 
ment to relieve the Director and his assistant should also be investigated. 

Budgets and Research 

The possibility of increasing the capability for analysts to relieve 
the Director and his assistant and to follow up on ideas for improvement 
generated by senior management should be investigated. In the area of 
improved budget systems, we support the need for such improvements but 
caution against moving too rapidly or until Department management capa- 
bilities are strengthened to the point where they can fulfill their 
responsibilities within the improved budgeting systems. We suggest that 
the following steps be taken: 

- conduct reviews of remaining departments 

- investigate and develop performance measures in 
all departments to improve efficiency 

- clarify the role and responsibilities of manage- 
ment group 

- improve management effectiveness through training 
and upgrading where necessary. 

Internal Audit 

We strongly urge a very cautious entry into operational auditing. The 
City's management systems are not yet of a calibre to warrant expenditures 
on operations auditing. These expenditures would be better placed on up- 
grading management systems. In addition, there are already too many 
groups within the City looking into departmental efficiency. 


Computer Services 

We strongly support the Department's recommendation to sort out systems 
support requirements for departments. We also support the user Steering 
Committee concept for new applications. We feel that a more formalized 
approach is required for determining user satisfaction and for security 
audits and support the concept of distributive processing using mini- 
computers. We also feel that the responsibility for office equipment 
advice should be clarified between the Computer Services Division and 

the Manager's office. „ ^, , 

^ Cont'd . . . 
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Properties 

The question of whether or not it is still necessary to have False Creek 
and Champlain Heights handled outside of the Properties Division could 
warrant review. We support the concept of a 5-year plan for civic 
property requirements and question whether other departments and boards 
should be involved in property related matters. 

Purchasing 

This Division would appear to have possible opportunities for improve- 
ment through more standardization, more bulk purchasing and improved 
inventory management. Improvements have occurred over the past few 
years but inadequate staffing has prevented the investigation of further 
improvements . 


RECOMMENDATIONS 

1. That the Director of Finance, in conjunction with the City 
Manager, clarify the role and responsibilities of the 
Department and Division Managers and determine requirements for 
increased numbers of qualified managers and analysts. 

2. That the Director, Deputy Director and Division Managers dele- 
gate more of their work and expose the middle management staff 
to more significant responsibilities. Department Managers and 
Division Managers can then spend more time on: 

- managing the Department 

- planning its future 

- responding to changes 

- improving efficiency 

- participating in overall City planning and management. 

3. That systems support requirements in the City be reviewed and 
investigated as recommended by the Finance Department. We feel 
that this is a very important recommendation to ensure that the 
departments can obtain the support they require. 

4. That an investigation of the cash and investment management 
functions be made to see if it can be moved from the Director's 
office. 

5. That the review of False Creek and Champlain Heights be under- 
taken to see if responsibilities can be transferred from the 
Budgets and Research Division. 

6. That a qualified accountant be hired in the Accounting Division. 

7. That improved management information systems be developed and, 
concurrently, that efforts be made to ensure the upgrading of 
Department management so that they can use the management infor- 
mation developed. 

8. That the Finance Department functions performed in other divisions 
and departments be investigated for possible duplication. 

9. That the qualifications and training requirements of the revenue 
clerks dealing with the public be reviewed. 

10. That improved budgeting systems be developed by: 

- completing departmental reviews 

- introducing performance measures 

- upgrading management systems and management personnel 
to ensure that benefits from improved budgeting sys- 
tems will be realized. 


Cont'd 
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11. That a Steering Committee of computer users be introduced. 

12. That a more formal user satisfaction system be developed. 

13. That a more formal security audit be developed. 

14. That the role of the Computer Service Division relative to 
the City Manager's office with respect to office equipment 
be clarified. 

15. That the role of the Property Division with respect to property 
activity in other departments be examined. 

16. That a 5-year plan in civic properties be developed. 

17. That investigations into further standardization, bulk buying 
and inventory management be undertaken. 

18. That operational auditing not be introduced until management 
systems are upgraded. 

19. That the seventeen recommendations of the Finance Department on 
pages 10 and 11 be fully supported. 

20. That the Department's recommendations on budget costs on pages 
7 and 8 be fully supported. " 

During the ensuing discussion the following points were 
raised: 

It was felt that Council should be more involved in 
the budget process and it was noted this would be 
discussed at the Finance Committee meeting later that 
day; 

It was felt that budget matters should be handled by 
a Committee of the Whole rather than the Finance 
Committee, particularly if program budgeting is established. 
The onus on Council would become much clearer with an 
improved budgeting system. 

Following further discussion it was 

RECOMMENDED, 

A. THAT recommendations 1 - 18 of the consultants be 
referred to a committee of the Mayor, City Manager, 
and Chairman of the Finance Committee for further 
review and report back to the Committee. 

B. THAT recommendations 19 - 20 of the consultants be 
received. 


The meeting adjourned at approximately 1:05 p.m. 


* * * * * 

FOR COUNCIL ACTION SEE PAGE(S) ..iM 
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A meeting of the Standing Committee of Council on Finance 
and Administration was held on Thursday, January 26, 1978, at 
3:30 p.m., in the No. 3 Committee Room, third floor. City Hall. 

PRESENT ; Alderman Brown (Chairman) 
Alderman Gerard 
Alderman Gibson 
Alderman Marzari 

ABSENT : Alderman Puil (Leave of Absence) 

CLERK: G. Barden 


CONSIDERATION 

1. License Fee - Coin-operated 
Newspaper Boxes 

The Committee considered a Manager's report dated January 19, 
1978, wherein the Director of Permits and Licenses reported as 
follows : 

"Last year Pacific Press Limited was notified that vending machine 
licenses weie required for their coin-operated newspaper boxes 
situated throughout the City. The Director of Legal Services advises 
that these coin activated newspaper boxes fall within the definition 
of a vending machine and the $10.00 annvial license fee is payable to 
the City. There are over 1000 coin-operated newspaper boxes sitviated 
on City streets and in buildings throughout the City vMch represents 
license fees in excess of $10^000.00. 

In 1960 the City entered into an agreement with the Vancouver Sxai and 
Uie Province to permit the "honour" type newspaper boxes on the CLty 
streets. There is no rental payable to the City under these agreements 
and no license was required at that time as the boxes were not coin- 
operated. 

It should be noted that in Septenter, 1948, Council proved an application 
fron Vancouver Daily Province to install coin-cperated newspaper vend- 
ing machines cn City streets sxabject to the payment of a license fee for 
the machines. The Province did not go ahead with their proposal at that 
time. 

A letter has now been received fron Pacific Press Limited 

stating that in view of other taxes vrfiich they pay to the City, they feel 

this additicnal license fee would be an imfair burden. 

Pacific Press also point out they do pay license fees for their newspaper 
boxes in Municipalities where they pay no other taxes. To exenpt Pacific 
Press from payment of vending machine license fees cn this beisis wovild 
create a precedent for many other businesses \A)o ncM pay City taxes and 
also obtain vending machine licenses. 

'The City Engineer reviews regularly and approves the location 
of these vending boxes to insure they do not conflict with 
pedestrian movements cn the sidewaUcs. Presently, there is 
no fee for this service.' 

I RECCM1END that Pacific Press be required to obtain vending machine licenses 
for their coin-operated newspaper boxes. " 
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Mr. G.D. Hutchison, Secretary and Controller, Pacific Press 
Limited, and their solicitor, Mr. Bruce Cohen, advised they feel 
this additional tax in the form of a vending machine license is 
an unfair burden in view of business and other taxes paid by 
them to the City of Vancouver. Operation of coin boxes is 
expensive and if the license fee makes it imeconomical to operate 
them, they will be forced to revert to the old 'honour' box 

system. They felt that because the boxes are not all situated 
within a building they do not fall entirely within the Vending 
Machine By-law and because the Vending Machine By-law is not 
particularly precise, they requested that some alternative be 
considered . 

Mr. Ken Armstrong of the Permits and Licenses Department, 
stated that in the opinion of the Director of Legal Services, 
the newspaper boxes definitely fall within the Vending Machine 
By-law. 

City officials advised the Committee that Council has the 
flexibility of creating a new section in the Vending Machine 
By-law for newspaper vending machines if it so desires. 

The Committee was split in its opinions on the matter 
which were expressed as follows: 

it is a tax on information to the public 

they provide an important public service and should 
receive special consideration 

they are coin-operated vending machines and should pay 
the vending machine fee 

it would make the system very complicated if several 
categories were created. 

Following further discussion the following motion was put 
and resulted in a tie vote and it is therefore submitted to 
Council for CONSIDERATION; 

"ThAT the Director of Legal Services be requested to amend 
the Vending Machine By-law to require a $5.00 license fee 
for all newspaper vending machines." 


RECOMMENDATION 

2. Review Procedures for the 
1978 Revenue Budget 


The Committee considered a Manager's report dated January 23, 
1978, (copy circulated) wherein the Director of Finance reported 
on procedures employed for "budget reviews used in previous years, 
suggested an alternative review process for 197 8, and recommended 
an evaluation by the Finance Committee of the 197 8 Budget Review 
process following completion of the 197 8 budget if the Committee 
broadens the scope of the budget review. 

Following the departmental reviews, it was felt that Council 
may wish to expand its scope of the reviews to consider 
priorities identified by d'epartments during their reviews and 
take a more active role in reviewing the annual departmental budget. 
Council's review of departmental budgets in previous years has 
tended to ignore the base budget and only deal with those 
departments who have appealed. 


cont'd. 
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Report to Council 

Standing Committee on Finance & 

Administration, January 26, 1978 (III-3) 


Clause No. 2 cont'd 


The following timetable, review procedure and evaluation 
of review process was recommended if the Finance Committee wish 
to expand its review process: 


Timetable 


The following is a tentative timetable in which the Finance 
Committee could review the budget on the more expanded approach 
detailed in the foregoing pages : 

Feb. 9 Preliminary Budget to Finance Committee 

Feb. 13 - March 10 Budget Review Committee meetings 

March 30 Interim Budget to Finance Committee 

April 11 Interim Budget to Council 

April 13 Final Budget to Finance Committee 

April 18 Final Budget to Council. 


Notes : 


(1) The period of March 30 to April 7 is available for the 
Finance Committee to consider the Budget. A proposed 
schedule of dates is as follows: 

Thursday, March 30 9:00-12:00 

Monday, April 3 1:00-3:30 

Tuesday, April 4 11:00-1:00 

Thursday, April 6 3:30- 5:30. 

(2) April 25 is a skip Council. If Council could meet 
during that week, the Finance Committee could extend 
its review period to April 14. 

(3) March 30 is in the week of a skip Council and is the 
week of the school Easter recess. 


Review Procedure 


It is suggested that Finance Committee may wish to review 
each departmental budget in some detail. If so, the following 
information and submissions could be presented for each department, 
along with the total budget picture: 


(1) Details of the departmental budget expenditures as 
submitted, as recommended, and with comparative data 
for 1975-77. The expenditure categories would be 
aggregated to some extent so that the detail is not 
overly burdensome. 

(2) Comments by the Budget Review Committee on significant 
budget issues which should, in its opinion, be drawn 
to the Finance Committee's attention. 

(3) Summary of supplementary requests with recommendations 
by the Budget Review Committee. 

(4) The report by the Mayor, Finance Committee Chairman and 
City Manager on possible budget reductions arising out 
of the Departmental Reviews. 

- the Budget Review Committee would provide an 
analysis of the budget implications for 1978 
of these recommendations. 


cont'd. 
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Report to Council 

Standing Committee on Finance & 

Administration, January 26, 1978 (III- 

Clause No. 2 cont'd 

(5) Submission by the Department of any appeals to the 
recommendations of the Budget Review Committee plus 
comments on the recommendations of the Mayor, Finance 
Committee Chairman and City Manager. 

(6) Excerpts from the Departmental Reviews (including 
priorities and organization chart) would be included 
for information where applicable. 

Evaluation of Review Process 

If Committee undertake the process outlined in this report, 
or some other similar process, it is likely that they will develop 
some opinions about the process, how valuable it was, the degree 
to which it met their objectives, what information was or was not 
valuable, and what further information would have been of 
assistance. Your officials recommend that the Finance Committee 
hold an evaluation session in June to review the process. This 
would be important in that it would give staff further direction 
on how to further develop and improve the budgeting system. With 
the Committee input, a further report would be prepared for July 
on the budgeting procedures to be implemented for the subsequent 


year. 


Following discussion, it was 


RECOMMENDED 


A. 


THAT the Committee undertake an expanded review as 
outlined above. 


B. 


THAT the following schedule for the review be 
approved ; 


Thursday, March 30 
Monday, April 3 
Tuesday, April 4 
Thursday, April 6 


9:00 
1:00 
11:00 
3:30 


12:00 
3:30 
1:00 
5:30. 


The meeting adjourned at approximately 4:15 p.m. 
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Recessed Council, Novemboi- 26, 1970 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

F. West End Community Centre Senior Citizens 
Housing Pro.ject: Vehicular Parking 


The Board of Administration, under date of November 20, 1970, 
submitted a report from the Steering Committee of the West End 
Community Centre/Senior Citizens' project and referred particu- 
larly to vehicular parking. Details in respect of this matter 
are set out in the report with the Board conveying its comments 
on the Steering Committee's recommendations. The Board of 
Administration report concludes, recommending as follows: 

"1. That the Architects be instructed to provide parking for 
the Complex on the following basis: 

Senior Citizens' Project - 25 spaces 

Community Centre Project - 150 spaces 

2. That Council indicate from the four available sources of 
funds how the deficit of $75,000, if parking structure, 
to $300,000, if underground, will be financed. 

3. That this revised assessment and Council's views on 
funding be forwarded to the Board of Parks and Public 
Recreation . " 

MOVED by Aid. Linnell, 

(a) THAT recommendations 1 and 3 set out above be adopted; 

(b) THAT the Architects be requested to investigate underground 
and covered surface parking. 

- CARRIED 

MOVED by Aid. Rankin, 

THAT, in connection with recommendation 2 set out above 
from the Board of Administration report of November 20, lt70, 
the required funds be from the Parking Meter Fund. 

- CARRIED 

G. 1971-75 Capital Programme: 
Revised Schedule 


The Board of Administration submitted report of the Director 
of Planning in respect to a revised schedule re the 1971-75 
Capital Programme, recommending as follows as endorsed by the 
Technical Planning Board on October 21, 1970. The Board ol' 
Administration recommends endorsement. 

"1. The attached Table I, '1971-75 Capital Programme-Revised 
Schedule' be confii-med. 

2. The attached Table II be accepted as a guide to the timing 
and probable pattern of allocations in the five year 
period based upon the requests of individual Departments 
and Boards . 

3. The following further reports be submitted to Council as 
soon as possible: 

(a) Park Site Purchase Programmes (Tables 1 and 2) 

(b) Common use of Health and other Social Service 

buildings 

(c) Local area needs and Community Services Centre 

facilities 

(d) Possible Housing Programmes" 

(Tables I and II are on file 
in the City Clerk's Office) 

cont 'd . , . 
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PART 

REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON 

TRANSPORTATION 


January 26, 1978 


A meeting of the Standing Committee on Transportation was held 
on Thursday, January 26, 1978, at 4:00 p.m. in the No. 1 Committee 
Room, third floor. City Hall. 


The minutes of the meeting of December 1, 1977, were adopted. 


RECOMMENDATION : 

1. Pedestrian Signal Request: Tatlow Park 

The Committee had for consideration a Manager's Report dated 
January 13, 1978, (circulated) in which the City Engineer reported 
on a request of the Park Board for a pedestrian signal on Point 
Grey Road to serve Tatlow Park. 

Mr. D. Rudberg, Assistant City Engineer, Traffic Division, 
advised following receipt of the Park Board request in January, 
1977, studies of the pedestrian crossing conditions at Tatlow Park 
were carried out. The observations recorded low pedestrian crossing 
volumes and adequate traffic gaps, thus indicating a pedestrian 
signal was not warranted at the present time. However, a new beach 
park across Point Grey Road to the north of Tatlow Park (Seagate 
Manor Site) now being developed could result in increased pedestrian 
flow between the two park areas. Therefore it was suggested it 
would be desirable to re-examine the situation in the summer months 
when pedestrian activity could be expected to reach its highest 
level. 

Following discussion it was 
RECOMMENDED , 

THAT pedestrian crossing conditions at Tatlow Park, 
Point Grey Road, be reviewed in six months for report 
back to the Committee. 


2 . Marathon Restaurant Sidewalk Cafe 

The Committee had for consideration a report of the City 
Manager dated January 17, 1978, in which the City Engineer reported 
as follows: 

"City Council, on July 12, 1977, directed the City Engineer 
to investigate a report that pedestrians were experiencing 
difficulty in negotiating the narrow sidewalk adjacent the 
Marathon Restaurant's sidewalk cafe at 3121 West Broadway. 
The purpose of this report is to inform the Transportation 
Committee of our investigation and the subsequent action 


PRESENT: 


Alderman Kennedy, Chairman 
Alderman Bellamy 
Alderman Ford 

Alderman Harcourt (Item No. 2) 
Alderman Rankin 


COMMITTEE 
CLERK: 


J . Thomas 


taken. 


The bus shelter and sidewalk cafe are offset from each other 
with a six-foot wide passageway between them for pedestrians. 


Cont'd 
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Part Report to Council 
Standing Committee of Council 
on Transportation 

January 26, 1978 (IV - 2) 

Clause 2 Cont'd 

The passageway runs diagonally between the shelter and the 
cafe. This makes it appear to pedestrians walking on the 
sidewalk toward the area that the passageway is narrower than 
six feet. The situation could be improved and, under the 
terms of the license agreement, changes in the cafe design 
can be requested. This has been done, and the owner of the 
Marathon Restaurant will cooperate by carrying out alterations 
to the corner of the sidewalk cafe. The alterations will 
increase the width of the passageway from 6'0" to 8*0". 

The sidewalk cafe has been removed for the winter, and before 
it is installed in 1978, the owner will make the design changes 
requested by the City Engineer. The changes will improve the 
appearance of the cafe and provide a sufficiently wide pedestrian 
area on the sidewalk. If problems persist next year, consideration 
will be given to making further modifications or cancellation 
of the license agreement." 

Photographs of the sidewalk cafe were circulated and members 
of the Committee, expressing concern about solid appearance of the 
structure, questioned the Traffic Engineer about the existing 
guidelines regulating sidewalk cafes. Mr. Rudberg advised the 
guidelines had been met in this case. 

Alderman Bellamy stated it was his impression that when the 
guidelines were established the intent was that such structures 
should be portable and capable of being moved indoors at night when 
the premises closed. 

Following further discussion, it was 

RECOMMENDED , 

THAT approval for the sidewalk cafe adjacent to Marathon 
Restaurant be deferred pending a review by the City 
Engineer of the guidelines relating to the installation 
and design of sidewalk cafes. 


The meeting adjourned at approximately 4:30 p.m. 


* * * * 


FOR COUNCIL ACTiON SEE PAGE(S) /.(qQ 
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CITY OF VANCOUVER 
SPECIAL COUNCIL - FEBRUARY 9, 1978 
PUBLIC HEARING 

A Special Meeting of the Council of the City of Vancouver 
was held on Thursday, February 9, 1978, at 7:30 p.m., in the 
gymnasium of Jericho Hill School, 4125 West 8th Avenue, for the 
purpose of holding a Public Hearing to amend the Zoning and 
Development By-law, No. 3575. 

PRESENT: Mayor Volrich 

Aldermen Brown, Ford, Gerard, Gibson, 

Har court, Kennedy, Puil and Rankin 

ABSENT : Alderman Bellamy 
Alderman Marzari 

CLERK TO THE COUNCIL : R. Henry, Deputy City Clerk 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Rankin, 
SECONDED by Aid. Gibson, 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Volrich in the chair, to consider proposed amendments to the 
Zoning and Development By-law. 

- CARRIED UNANIMOUSLY 

To aid the public present for the hearing, the Clerk read 
from the agenda that the council had before it. 

1. Rezoning - both sides of Sasamat Street 
between Belmont and Hadden Avenues 


The Director of Planning has made an application to rezone 
Lots 12 and 13, Block 129 and Lot 27 Amended, Block 130, all in 
D.L. 540, located both sides of Sasamat Street between Belmont 
and Hadden Avenues: 

From: C-1 Commercial District 

To: RS-1 One Family Dwelling District 

The Director of Planning recommended approval of the application. 

Mr. R. Youngberg, Associate Director, Area Planning, advised 
that a majority of the lots being rezoned are city-owned. The 
proposal will rezone the lots from c-1 to RS-1 with the exception 
of the existing store and dwelling units contained in the building 
of the northeast corner of Sasamat and Belmont. The rezoning 
would also bring the existing residents on Lot 13 into conformity 
in terms of its land use. if the land remains C-1 it could be 
developed with commercial use e.g., restaurant. The intent of 
the Public Hearing is to rezone the land and not to discuss the 
disposition of the lands as this is a matter that will be before 
Council at a later date. 


cont ' d 
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Rezoning - both sides of Sasamat Street 
between Belmont and Hadden Avenues 


Council heard the following speakers: 

Mr. W. Chalmers, Chairman of the North West Point Grey 
Homeowners' Association, representing 200 families in the 
immediate vicinity of the lots in question, spoke in support 
of rezoning to single family. The Association has no objec- 
tion to the continuance of the store as C-1. 

Mr. R.O. Kornelsen presented a brief on behalf of the 

Save Our Parkland Association, opposing the rezoning as 

it is being done to prepare the city-owned lands for housing 

purposes . 

Mrs. M. McClosky presented a brief on behalf of the Vancouver 
Council of Women, opposing any proposal that would make it 
difficult to carry out the purchase of Block 130 to provide 
more park land for Locarno Beach. When questioned Mrs. 
McClosky stated the Council of Women did not oppose the 
rezoning to residential. 

Mrs. M. Piggott presented a brief opposing the rezoning. 

Mrs. D. Gillis presented a brief and stated she concurs 
with the rezoning to RS-1. 

Mr. P. Taylor, speaking on behalf of the Dunbar, West Point 
Grey, Southlands Association, stated there were a number of 
planning issues in the areas that have to be resolved. The 
proposed rezoning might inhibit other planning decisions 
in the Jericho/Locarno area. 

Mr. W. Delmonico stated he was in favour of the rezoning 
with the exception of Lot 13. He felt the people who owned 
the property should make the decision whether they want 
their property rezoned from C-1 to RS-1. 

Mrs. L. Truman, owner of Lot 13, stated they had not been 
approached about the rezoning and feel they would like to 
leave it as it is because the taxes may be changed if the 
property is rezoned to residential. The Mayor advised 
that the rezoning would have no affect on the assessed 
value of the property for taxation purposes. 

Mr. D. Conder, on behalf of the West Point Grey Community 
Association, advised that the Directors of the Association 
voted unanimously to support the rezoning. 

The owner of the property directly south of Lots 12 and 13 
favoured the rezoning as he would much rather have residences 
than a commercial venture. 

The Mayor called for any other speakers and none appeared. 


cont ' d 
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Rezoning - both sides of Sasamat Street 
between Belmont and Hadden Avenues 


MOVED by Aid. Puil, 

THAT the rezoning application be not approved . 


- LOST 


(Aldermen Brown, Ford, Gibson, Harcourt, Kennedy and the 
Mayor opposed) 

MOVED by Aid. Brown, 

THAT the rezoning application be approved. 

- CARRIED 

(Aldermen Gerard, Puil and Rankin opposed) 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Harcourt, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt, 

SECONDED by Aid. Gibson, 

THAT the report of the Committee of the Whole be adopted 
and the Director of Legal Services be instructed to prepare 
and bring in the necessary amendments to the Zoning and 
Development By-law. 


The Special Council meeting adjourned at approximately 8:25 p.m. 


The foregoing are Minutes of the Suecial Council Meeting 
(Public Hearing) of February 9, ISfJp , adopted on 
February 21, 1978. / | 


- CARRIED UNANIMOUSLY 
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CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 


A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, February 14, 1978, commencing at 2:00 p.m., 
in the Council Chamber. 


PRESENT ; Mayor Volrich 

Aldermen Bellamy, Brown, Ford, Gerard, 
Gibson, Harcourt, Kennedy, 
Marzari, Puil.and 
Alderman Rankin (after recess) 

CLERK TO THE COUNCIL: D.H. Little 


PRAYER 

The proceedings in the Council Chamber were opened with 
prayer, offered by the Civic Chaplain, the Reverend Walter A. 
Lexvold, Pastor of Dunbar Lutheran Church, Vancouver. 


ACKNOWLEDGMENT 

The Mayor acknowledged the presence in the Council Chamber 
of Kitsilano Workshop students, from King Edward Campus, under 
the direction of their instructor, Ms. Betsy MacDonald. 


'IN CAMERA' MEETING 

The Council was advised that there were matters to be 
considered 'In Camera' later in the meeting. 


ADOPTION OF MINUTES 

MOVED by Aid. Bellamy 
SECONDED by Aid. Ford 

THAT the minutes of the Regular Council Meeting of February 
7, 1978, with the exception of the *In Camera' portion, be approved. 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Ford 
SECONDED by Aid. Bellamy 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Volrich in the Chair. 

- CARRIED UNANIMOUSLY 


REPORT REFERENCE 

1. Tow-Aways from Commercial 
Parking Lots 

The Council considered a report, dated February 2, 1978, 
from the City Manager, concerning tow-aways from commercial parking 
lots, in which the Director of Legal Services submitted certain 
recommended procedures and in which the Manager submitted the 
question of the amount of overtime parking permitted, for the 
consideration of Council. 

Cent 'd. . . 
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REPORT REFERENCE (Cont'd) 

Tow-Aways from Commercial 
Parking Lots. (Cont'd) 

The Director of Legal Services, in a report reference, gave 
further explanation of his report and the draft by-laws attached 
and suggested certain ajsejndjnents . 

Council received delegations from the following: 

Mr. B. S. Lee, Solicitor, representing Cantow Developments 

Ltd., (Brief submitted) 

Mr. A. 01 sen. President, Imperial Parking Ltd. 

(Brief submitted) 

In discussing the issue there was general agreement by 
Council that the following be deleted or amended: 

Delete - residential premises such as apartment buildings; 

Delete - first sentence, section 5 of the proposed 
amendment to the License By-law concerning 
the filing of the name, address, etc, with 
the Inspector; 

Amend - section 7 of the License By-law to provide 
for a receipt of a parking ticket and a 
requirement that machines in commercial 
parking lots have a time stamp: 


MOVED by Aid. Puil 

THAT the Director of Legal Services be instructed to bring 
forward the by-laws 'in final form for enactment, to show the 
aforementioned amendments and deletions, the by-laws to be 
effective from April 1, 1978. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Bellamy 

THAT the amount of overtime parking permitted before a tow- 
away ticket can be attached, be three hours. 

- LOST 2 

(Aid. Ford, Gerard, Harcourt, Kennedy, Marzari 
and Puil opposed) 


MOVED by Aid. Kennedy 

THAT the amount of overtime parking permitted before a tow- 
away ticket can be attached, be two hours. 

- CARRIED 

(Aid. Ford, Gerard, Harcourt and Puil opposed) 


A similar motion by Alderman Ford, to pemit overtime parking 
for one hour, was not put. 

During consideration of the foregoing it was 
suggested and agreed that the Director of 
Permits and Licenses submit a report to the 
Transportation Committee on enforcement of 
by-law requirements concerning adequate 
lighting of downtown parking lots. 
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Regular Council, February 14, 1978 .3 

DELEGATIONS (Cont'd) 

1. City-owned Land in 

The Camosun Bog Area 

City Council, on September 13, 1977, approved a recommenda- 
tion contained in the Planning & Development Committee's report 
dated August 25, 1977, to market the ten lots on the south side of 
21st Avenue, designated as Lots 9 to 18. 

On October 25, 1977, Council agreed to a delegation request 
contained in a twenty-signature petition from residents in the area. 

Mr. F. Nears, on behalf of the concerned property owners 
appeared before Council this day and detailed the reasons why the 
property in question should remain open park area. 

MOVED by Aid. Harcourt 

THAT the previous decision of Council of September 13, 1977, 
regarding the ten lots on the south side of 21st Avenue, be 
reaffirmed. 

- CARRIED 

(Aid. Bellamy and Gerard opposed) 

University Endowment Lands 

At this point in the proceedings. Alderman Brown referred 
to reports submitted recently by the University Endowment 
Lands Study Team and suggested that the Director of 
Planning submit a report on the City's current position 
on the University Endowment Lands, to the Planning and 
Development Committee. It was so agreed. 


COMMUNICATIONS OR PETITIONS 

1. Attendance at Toronto Meeting 
of Roads and Transportation 
Association of Canada. 


Council noted a letter dated Janaury 27, 1978 from the Roads 
and Transportation Association of Canada, suggesting that a Member 
of Council attend the Association's next Project Committee's 
meeting, concerning the use of public transportation right-of-ways, 
to be held on 22nd February 1978 in Toronto. 

MOVED by Aid. Bellamy 

THAT, if the City Engineer considers it advisable he, or his 
representative, be authorized to attend the meeting in Toronto. 

- CARRIED UNANIMOUSLY 


2 . Appointment of Revising Judge - 

Voters' List Court of Revision for 1978 

Council noted the following letter, dated February 3, 1978 
as submitted by the City Clerk: 


Cont ' d . . . . 
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4. 


Appointment of Revising Judge (Cont'd) 

"Mr. R.S. Thorpe, Barrister, has been the 
Revising Judge of the Court of Revision for the 
Voters' List for the past several years and is 
prepared to serve again for the 1978 Voters' List 
at the rate of $50.00 an hour, which is the same* 
rate paid to Mr. Thorpe for his services in 1976. 
The Director of Legal Services confirms the rate 
as reasonable. 

I would recommend that Mr. Thorpe be 
appointed Revising Judge for the 1978 Voters' 
List Court of Revision at the rate of $50.00 
an hour while performing these duties." 


MOVED by Aid. Harcourt 

THAT the foregoing recommendation of the City Clerk be 
approved . 

- CARRIED UNANIMOUSLY 


3 , Refund of Unexpended 
portion of Grant 
- p.N.E. Summer Sport 

Under date of January 30, 1978, Sport B.C. submitted a letter 
returning $2,138.72 in respect of its P.N.E. Summer Sports Program 
1977, being the unexpended portion of its grant. 

MOVED by Aid. Harcourt 

THAT the letter from Sport B.C. be received and a letter of 
thanks be sent to the organization. 

- CARRIED UNANIMOUSLY 


4 . Request for Sub'^lease - 
Ferguson Point Tea House 

under date of February 8, 1978, the Park Board submitted 
the following letter: 

The following is an excerpt from the minutes 
of the last meeting of the Board held on 
Monday, February 6, 1978: 

..."FERGUSON POINT TEA HOUSE - REQUEST FOR 
SUBLEASE 


Mr. Ian Henley, City Legal Department, in 
a letter dated January 26, 1978, advised 
that Bull Housser and Tupper, Barristers 
and Solicitors, on behalf of the lessee 
of the Ferguson Point Tea House, B.D. Tea 
House Investments Ltd. , is requesting 
a consent to sublease the premises to the 
Royal Bank of Canada to secure a debenture 
in the amount of $60,000 for the purpose 
of financing improvements to the premises. 


Cont'd, . , . 
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COMMUNICATIONS OR PETITIONS (Cont'd) 

Request for Sub-Lease 

Ferguson Point Tea House (Cont'd) 

It was regularly moved and seconded 

RESOLVED: That the Board consent to the 
requested sublease, subject 
to approval of City Council 
and the preparation of a form 
of consent satisfactory to the 
Director of Legal Services, to 
be executed by the Chairman and 
the Superintendent. 

- Carried . " . . . 


MOVED by Aid. Gibson 

THAT approval be given to the requested sub-please, as 
outlined in the Park Board letter. 

- CARRIED UNANIMOUSLY 


5. Lease Agreement - Housing 
2nd Avenue & Wallace 

Council had for consideration the following letter dated 
February 10, 1978 from Mr. T. Simpson, President of Penta Co-op. 
and the Director of Legal Services spoke to the request of the 
Penta Co-operative Housing Association. 

" The Penta Co-operative Housing Association has a 
development permit and a building permit to construct 20 
units of compact housing at 2nd Ave. and Wallace. Working 
drawings have been completed, a public tender has been 
called, and C.M.H.C. mortgage funds are available - contingent 
on a lease agreement with the city. Lease negotiations are 
on the verge of completion. However, Penta must finalize 
its construction contract before February 17 - or lose the 
contract price agreement with the contractor. The co-operative 
must sign a lease agreement with the city prior to signing 
the construction contract. 

Please enable the co-operative to sign a lease agreement 
before February 17 - irrespective of the Court action chal- 
lenging By-law no. 5011. " 


MOVED by Aid. Gibson 

THAT the Director of Finance be authorized to permit the 
Penta Co-operative Housing Association to enter upon the site 
at 2nd Avenue and Wallace Street upon conditions satisfactory 
to the Director of Legal Services. 

- CARRIED 

(Aid. Bellamy & Kennedy opposed) 


The Council recessed at 3; 45 p.m. and, following 
an 'In Camera' meeting in the Mayor's office, 
reconvened in the Council Chamber at 4.30 p.m., 
the same Members present with the addition of 
Alderman Rankin. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

1971-75 Capital Programme: 
Revised Schedule (cont'd) 

MOVED by Aid. Bird. 

THAT the aforementioned report be adopted. 

- CARRIED 

(His Worship the Mayor directed the Corporation Counsel 
report to the City Council at the second to last meeting 
of 1970 progress in respect of the Botanical Gardens 
matter) 

I. Report of Standing Committee on 
Transportation , 


MOVED by Aid. Wilson, 

THAT in respect of the report of the Standing Committee on 
Transportation, dated November 12, 1970, Clause 1 of Part I be 
adopted and Clauses 2 and 3 of Part II be received for information. 

- CARRIED 

J. Report of Committee of Officials 

re Illegal Suites, November 18, 1970 


The Special Committee re Illegal Suites - Hardship Cases 
submit Led the following report under date of November 18, 1970: 

"The Committee of Officials has considered the following 
requests under the policy established by Council concerning 
Illegal Suites - Hardship Cases, and reports as follows: 

(a) The following applications recommended for approval by 
the sub-committee, be approved: 

John Frederick (owner) , 2012 Nanaimo Street 

Mrs. Cora G. Gavin (tenant), 748 East 11th Avenue 

Mrs. Eva A.M. Glenn (tenant), 1061 East 12th Avenue 

Mrs. Naomi Hanni (owner), 7216 Nanaimo Street 

Mrs. Barbara Hill (tenant), 5142 Fairmont Street 

Mrs. Theresa E. Krutulis (owner), 1881 East 7th Avenue 

Mrs. Elizabeth McGee (tenant), 1636 Victoria Drive 

Mrs. Helen Richards (owner), 2542 East 4th Avenue 

Samuel H. Riddoll (tenant), 2505 West Broadway 

John and Alma Starcu^vic; (owiun-s) , 3331 Garden Drive 

Maria Swi Izer (lonanl ), 1745 Gravel ey StrcM>l 

Joan Louise Taylor (tenant), 4024 Gladstoni? StrcHit 

Mrs. Jagra.j Singh Tooi-o (owner), 5361 McKinnon Street 

(b) the following applications be approved for six months 
from the date of this resolution: 

Alan Y. and Jean Ling (tenants) , 448 East 30th Avenue 
William K. Seto (owner), 6143 Victoria Drive 

(c) the following applications be approved for one year 
from the date of this resolution: 

Luka Dosen (tenant) , 3024 East 17th Avenue 
Larry Robert Haynes (tenant) , 1878 Whyte Avenue 
Steve R. Zivkow (owner), 1354 East 41st Avenue 

(d) the following application bo not approved: 
Asatour Mansourian (owner) , 5184 Sherbrooke Street 
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COMMUNICATIONS OR PETITIONS (Cont'd) 


6. 


G.V.R.D. Matters; LRT Studies 


Under date of February 13, 1978, the Mayor and Alderman 
Kennedy submitted the following letter on the matter of G.V.R.D. 
Light Rapid Transit Studies: 


■ 


Background: 


(1) On January 17th, 1978, Council unanimously approved the 
concept of an engineering design and economic analysis of an 
LRT link from Vancouver to New Westminster, plus a possible 
lower capacity link along the Arbutus corridor. Those links 
are an integral part of the GVRD transit proposals, but 
could be designed and financed without calling on the resour- 
ces of the outlying municipalities. 

(2) One preliminary meeting of the Management Team for the above 
study took place on January 25th, 1978 but it was agreed 
that further meetings should await a commitment of Burnaby 
and New Westminster Councils to participate in the task, 
and also some indication of cooperation from the Province. 

(3) Meanwhile, on February 8th, 197 8, the GVRD Transportation 
Committee was presented with memos from its Chairman and 
from staff (attached) proposing a similar study but with 
different terms of reference, financing and control. 

(U) It was agreed to defer action on the GVRD proposals for one 
week, to enable the various Councils to consider them. This 
memo, drawn up after discussion with the City Manager, City 
Engineer and Director of Finance is intended as background 
to Council's discussion of the proposals. 

Discussion : 

(5) We agree that it would be foolish to conduct two independent 
studies. We recommend that all available expertise and 
resources be thrown into one effort combining the best 
features of both proposals. 

(6) The GVRD's proposal relies much more heavily on Provincial 
participation - including requesting the Province to fund 
$150,000 of a $300,000 study. 

The Province's cooperation is needed in a great variety of ways, 
and if they are prepared to participate to the extent suggested, 
this is advantageous. 

The Province's attitude should be ascertained as soon as possible 
and we suggest that the delegation from the region to meet with 
them include the Mayors of Vancouver, Burnaby and New Westminster. 

(7) The proposed GVRD study starts by looking at the needs of all 
corridors (including Surrey and the North East sector), confirming 
the optimum mode for each, and then determines the first priority 
links. The remaining study is limited to the first priority 
links. The Vancouver proposal assumes we already know what the 
highest priority is, and can start working on it. 

We do not query the necessity of double-checking the appropriate 
mode for each corridor (LRT, express buses, monorail, etc.), but 
view the stages leading up to the "first priority" links as a 
waste of time and money: Is there really any doubt that the 
analysis will show the greatest need for the Vancouver-Burnaby- 
New Westminster link? 


Cont'd 
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COMMUNICATIONS OR PETITIONS (Cont'd) 
LRT Studies (Cont'd) 

Even that one link is a considerable undertaking for a metropolis 
of the size of Greater Vancouver. The attached maps show this 
graphically: 

Superimposed on maps of Greater Vancouver are the size of transit 
systems constructed in Edmonton, Toronto and Montreal. Given 
the population of our region, it seems quite unrealistic to consider 
as the first phase any more than the Vancouver-New Westminster link. 

(8) V/'e suggest that Vancouver could support the terms of reference of 
the study proposed by the GVRD, as long as the time and effort 
spent on the earliest steps is minimal. 

(9) Both proposals envisage an analysis which is largely technical 
(engineering and economics) but will, of course, have planning 
implications. 

Both propose that there be consultants, working with seconded staff. 

(10) Both proposals suggest that the work be supervised by a Technical 
Committee, consisting of Provincial Government and B.C. Hydro staff 
and Managers of affected municipalities. 

Because the Vancouver proposal assumes we start with the Vancouver- 
Burnaby-New Westminster link and possibly a link to Richmond, the 
number of municipalities is three or four. The GVRD's proposal 
is for a much larger body (which then would have a working sub- 
committee). This is quite cumbersome, and we would strongly urge 
that the Technical Committee be kept small and limited to parties 
with intense involvement in the transportation system under 
analysis. Its Chairman should represent the party with the 
strongest involvement - Vancouver or the B. C. Hydro. 

(11) The Technical Staff Committee should report at intervals to the 
political bodies. The GVRD propose that this be done by setting 
up a political "Review Committee" consisting of 3 Provincial 
Ministers, B. C. Hydro, and 4 GVRD Directors. 

We suggest that yet another political committee is unnecessary, 
and that the choice of the GVRD Directors on it is apt to be 
arbitrary . 

Instead, periodic reports from the Technical Committee could go 
to the Board of the GVRD, to the Province, and to affected 
municipalities . 

If, however, the Province in the meantime sets up either a_ 
Regional Transportation Commission or a Provincial Commission 
with regional additions when dealing with the Lower Mainland, 
then there would be merit in having the Technical Committee 
report to such a Commission. 

(12) We recognize that this study of links between inner municipalities 
deals with only a portion of the whole region's transportation 
problem; there may well be need for separate concurrent studies 

of other parts of the problem. 
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LRT Studies (Cont'd) 


yOffilENDATIONS : 

We recommend the following response to the GVRD's proposal: 

(A) That Council welcomes the GVRD's support for an immediate 
start on an analysis of the first priority transit routes. 

(B) That Council appreciates the necessity of close cooperation 
with the Province and would favour the GVRD's proposal 
that the Province share one-half of the costs of the Study. 
However, if the Province prefers to cooperate in another 
arrangement, the proposal would be modified accordingly. 

(C) That the discussions with the Province concerning their 
participation include the Mayors of Vancouver, Burnaby and 
New Westminster. 

(D) That Council is convinced that a link from Vancouver to 
New Westminster has the highest priority, and would not want 
to see much time and effort spent to prove that fact, hence 
we suggest a time limit of two to three months- to deal 

with objectives (1) and (2; of the GVRD. 

(E) That Council would make available City staff to work with 
the Consultants on such a study. 

(F) That Council recommend to the GVRD that the Technical 
Committee be kept small and be limited to the parties 
intimately involved in the first priority route. 

(G) That Council questions the value of setting up a special 
political "Review Committee". 


MOVED by Aid. Kennedy 

THAT the above recommendations be amended and then approved 
as follows: 

A. THAT Council welcomes the GVRD*s support for an 
immediate start on an analysis of the first priority 
transit routes. 

B. THAT Council appreciates the necessity of close 
cO"^operation with the Province and would favour 

the GVRD's proposal that the Province share one-half 
of the costs of the Study. However, if the Province 
prefers to cooperate in another arrangement, the 
proposal would be modified accordingly. 

C. THAT the discussions with the Province concerning their 
participation be undertaken by the G.V«R.D. Transporta- 
tion Committee . 

D. THAT Council suggest a time limit of two to three months 
to deal with objectives 1 and 2 of the G.V.R.D. which 


are -; 

1. To determine v^at type of high capacity rapid 
transit is best for corridors between Surrey - 
Downtown Vancouver - Richmond and New Westminster - 
North East Sector. 

2. To decide upon the priority for high capacity rapid 
transit routes, based on rider ship potential, 

cost and service standards. 
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LRT Studies (Cont'd) 


E. THAT Council would make available City staff to work 
with the Consultants on such a study. 

F. THAT Council recoiranend to the G.V.R.D. that the 
Technical Committee be kept small and be limited 
to the parties intimately involved in the first 
priority route. 

G. THAT Council questions the value of setting up a 
special political "Review Committee". 

- CARRIED UNANIJKDUSLY 

Underlining denotes amendment 

At this point in the proceedings. Council 
varied the agenda to deal with the 
following report: 


E. Contract for Field Lighting 
at Capilano Stadium . 

Council, at its meeting on January 24, 1978, when dealing 
with the contract for lighting Capilano Stadium resolved that: 

a. The normal tendering procedures be waived with 
respect to the project to relight the field 

at Capilano Stadium. 

b. Subject to the offer being within the approved 
budget, the City Manager be authorized to sign 
a contract with Ricketts-Sewell Electric Ltd., 
for the installation of the field lighting at 
Capilano Stadium. 

c. A Consulting Electrical Engineer be employed by 
the City as a project manager. 

d. In the event that it is required, the City Manager 
be authorized to give a letter of undertaking to 
the Contractor that the City will pay all costs 
incurred at this time, by the supplier for securing 
the necessary materials and components for the poles 
and lighting fixtures to be used on the project in 
the event that the contract cannot be tered into 
for any reason. 

Before Council this day was a report, dated February 8, 1978 
in which the City Manager reported further on this matter. The 
City Manager requested and received permission to amend recommend- 
ationiii)of the three recommendations contained in his report of 
February 8, 1978, which -^aaiaer amended are: 

(i) Sections (a) , (b) and (c) of the motion dealing 
with letting a contract for lighting Capilano 
Stadium which was passed on Janaury 24, 1978, be 
rescinded. 

Cii) A contract satisfactory to the Director of Legal 
Services be entered into with the ball club to be 
incorporated by Harry Ornest to install new field 
lighting to the City*s requirements at cost, of 

which the City's share will not exce ed $350,000 

incl uding the City ' s expenses, and to include anv 


(iii) That City approval be given to use of the word 
'Vancouver' in the name of the proposed company 
to be called the Vancouver Baseball Club Limited 
or a substantially similar name. 
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CITY MANAGER'S AND OTHER REPORTS (CoYit'd) 

Field Lighting at 
Capilano Stadium (Cont'd) 

Council heard representations from Mr. Hector MacDonald, 
representing the baseball club, who explained the reasons for 
the changes in procedure with respect to the contract for field 
lighting at Capilano Stadixim. Mr. Sewell - Ricketts-Sewell 
Electrical Ltd., advised Council that he did not feel that his 
Company could complete the contract within the projected time 
frame. 

MOVED by Aid. Puil 

THAT the above recommendations of the City Manager be amended 
and then approved as follows: (a separate vote was requested on 
each of these recommendations) 

(i) Sections (a) , (b) and (c) of the motion dealing 
with letting a contract for lighting Capilano 
Stadium which was piassed on January 24, 1978, 
be rescinded 

(Mayor Volrich opposed) " S^^^!^^2,^^L'^II«Tm^, 

^ REQUIRED MAJORITY 


(ii) A contract satisfactory to the Director of Legal 
Services be entered into with the ball club to be 
incorporated by Harry Ornest to install new field 
lighting to the City's requirements at cost, of 
which the City's share will not exceed $350,000 
including the City's expenses, and to include 
any cancellation charges arising from recommend- 
ation (i) as a charge to the ball club. 
FURTHER THAT the City make no progress payments 
to the baseball club until the contract for field 
lighting at Capilano Stadium has been completed 
to the satisfaction of the City Engineer, at 
'^ich time the City will pay the ball club an 
amount not exceeding $350^000 for this work . 

(Alderman Kennedy opposed) " CARRIED 


(iii) City appcoval be given to use of the word 'Vancouver' 
in the name of the proposed company to be called the 
Vancouver Baseball Club Limited or a substantially 
similar name. 

- CARRIED UNANIMOUSLY 


A. CITY MANAGER'S 
GENERAL REPORT 
FEBRUARY 10, 1978 

Works & Utility Matters 
(February 10, 1978) 

Sewer & Drainage Right -of -Way . 
Southeast Corner of 54th Avenue 
and Victoria Drive 
(Clause 1) 


MOVED by Aid. Puil 

THAT the recommendation of the City Manager, as contained 
in clause 1, be approved. 

- CARRIED UNANIMOUSLY 


Z31 


Regular Council, February 14, 197 8 11 

CITY MANAGER'S & OTHER REPORTS (Cont'd) 

Building & Planning Matters 
(February 10, 1978) 

The Council considered this report, which contains three 
clauses , identified as follows: 

CI. 1. Energy Conservation Demonstration Project. 
Cl. 2. Kiwassa Rezoning: Disposition of Vacant Sites 

and Other Specified Properties. 
Cl. 3. Champlain Heights - Enclave 16. 


Energy Conservation Demonstration 
Project (Clause 1) 

MOVED by Aid. Kennedy 

THAT the recommendation of the City Manager, as contained in 
clause 1, of this report, be approved. 

- CARRIED 

(Alderman Puil opposed) 


Clauses 2 and 3. 

MOVED by Aid. Kennedy 

THAT clause 2 be recieved for information and the recommendation 
of the City Manager, as contained in clause 3, be approved. 

- CARRIED UNANIMOUSLY 


Finance Matters 
(February 10, 1978 

The Council considered this report, which contains two 
clauses, identified as follows: 

Cl. 1. Live-aboard Boat License Fee. 

Cl. 2. New Museum and Planetarium Association - City of 
Vancouver Agreement 

Clauses 1 and 2 

MOVED by Aid. Marzari 

THAT the recommendations of the City Manager, as contained 
in clauses 1 and 2, be approved. 

- CARRIED UNANIMOUSLY 


Personnel Matters 
(February 10, 1978 ) 

Ray-Cam Co-operative Association - 
Coverage Under Municipal Superannuation Act 
(Clause 1) 


MOVED by Aid. Gibson 

THAT this report be referred to the Finance and Administration 
Committee for consideration, and the City Manager report to the 
Committee on the relationship between the Association and the 
City of Vancouver. 

- CAPvP^irD UNANI?1.0UGLY 
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CITY MANAGER'S & OTHER REPORTS (Cont'd) 


Property Matters 
(February 10, 1978) 

The Council considered this report which contains two 
clauses, identified as follows: 

CI. 1. Building for Sale for Removal - 2601 Point Grey Road. 

CI. 2. Request by Purchaser to Defer Payments on Four Lots 
sold by the City - North Side Southeast Marine Drive 
between Poplar and St. George Street. 


Building for Sale for Removal 
- 2601 Point Grey Road 
(Clause 1) 


MOVED by Aid. Kennedy 

THAT this clause in the report be received for information 

- CARRIED UNANIMOUSLY 

Request by Purchaser to Defer 
Payments on Four Lots sold 
by the City 

(Clause 2) 


MOVED by Aid. Kennedy 

THAT the recommendation of the City Manager, as contained in 
this clause, be approved. 

- CARRIED 

(Alderman Puil and the Mayor opposed) 


B . 1978 Supplementary Capital Budget 

Before Council for information was a Manager ' s report dated 
February 6, 1978, in which the Director of Finance submitted 
a preliminary report on the 1978 Supplementary Capital Budget 
to assist Council in reaching a decision on a report dated 
February 3, 1978 from the City Engineer on Local Improvements 
by "Petition", also submitted to Council this day. In his 
report the City Engineer advised that to undertake the projects 
listed in the schedule attached to this report, it would be 
necessary to approve a sum of $1,859,000 for the shortfall on 
this present group of projects. In the report the City Manager 
submitted for consideration the matter of Council allocating from 
Supplementary Capital funds the required sum of $1,859,000. 

MOVED by Aid. Harcourt 

THAT the above reports of the City Manager both dated February 
3, 1978 be referred to the Standing Committee on Finance and 
Administration for consideration in the overall context of the 
City's 1978 Supplementary Capital Budget. 

- LOST 

(Aid. Bellamy, Brown, Gerard, Kennedy, Puil and 
the Mayor opposed) 

MOVED by Aid. Puil 

THAT Council approve the allocation of $859,000 from the 
1978 Supplementary Capital Budget and the sum of $1,000,000 to be 
appropriated from the 1979-80 and 81 Five-year Capital funds, to 
cover the shortfall on the present group of local improvement projects 
by "Petition" in the schedule attached to the City Engineer's report 
dated February 3, 1978. 

- CARRIED 

(Aid. Harcourt, Marzari and Rankin opposed) 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

1978 Supplementary Capital Budget (Cont'd) 

MOVED by Aid. Gerard 
THAT 

(a) The reports of the City Engineer and Director of 
Finance regarding local improvement projects be 
adopted together with the details of the Second 
Step report on file in the City Clerk's office. 

(b) The City-owned parcels shown on the list attached 
to the detailed Second Step Report for the Local 
Improvements be declared assessable. 

(c) The following street be designated a School Collector 
Street for the purpose of Part I of the Local 
Improvement Procedure By-law: 

7th Avenue, Scotia Street to Brunswick Street 

(d) The projects listed in the attafched schedule dated 
January 27, 1978 be brought before a Court of 
Revision to be held at 7:30 p.m., Thursday, 
March 30, 1978. 

- CARRIED 

(Aid. Harcourt opposed) 


The City Engineer was requested to submit a 
report to the Standing Committee on Finance 
and Administration on present policies with 
respect to Local Improvements by "Petition" 
This report to include means by which local 
improvement projects by "Petition" could be 
cut-back in future years. 


C. Federation of Canadian Municipalities 
Operational Research Program 


under date of February 9, 1978, the City Manager submitted 
a report on the Operational Research Program, sponsored by the 
Federation of Canadian Municipalities, for the consideration 
of Council. 

MOVED by Aid. Harcourt 

THAT the following projects only be approved, at a cost to the 
City of $9,020: 

1. Maintenance Costs of New Materials for Street Construction. 

2. Interactive Computer Analysis of Traffic Information. 

3. Stochastic Equipment Replacement Modelling. 

- CARRIED UNANIMOUSLY 


D. Establishing Floor Space Ratio 

Calculation Base Line on Residential 
Waterfront Properties. 

On January 10, 1978 Council, having considered a letter dated 
December 20, '.1977, from the Park Board on Point Grey Road Building 
Lots, resolved: 

'THAT the Director of Planning be instructed to draft an 
amendment to the Zoning and Development By-law to establish 
base lines on waterfront lots in residential areas, for the 
purpose of setting a floor space ratio. ' 

Cont 'd . . . . 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Establishing Floor Space Ratio 

on Residential Waterfront Properties (Cont'd) 

In the City Manager's report dated February 7, 1978, the Director 
of Planning reported on establishing floor space ratio calculation 
base line on residential waterfront properties. 

During consideration of this item, the City Manager requested 
and received permission to withdraw his reconunendation -'That the 
recommendation of the Director of Planning in this report be approved'. 

MOVED by Aid. Puil 

A. THAT the Director of Planning be instructed to amend 
Zoning and Development by-law No. 3575 to establish a 
'base line' to be used in the calculations of site area 
in calculating the floor space ratio on waterfront lots 

in residential areas; such line to approximate the survey 
lines set out in either Plan 229 or the Fountain survey 
whichever is the maximum, on the understanding that 
neither of the approved lines exceeds 120 ft. from the 
southerly boundary of the lots in question. 

B. THAT this application be referred direct to a Public Hearing. 

C. THAT Development Permit Applications Nos. 7 9831 and 7 9834 
being 3257 and 3541 Point Grey Road respectively, be withheld 
for thirty days from the date of application and for a 
further period of sixty days from expiration of the said 
thirty days withholding period, pending the Public Hearing 
and disposition of the by-law amendment application. 

- CARRIED 

(Aid. Brown and Kennedy opposed) 


STANDING COMMITTEES & OTHER REPORTS 


I. Report of Standing Committee on 
Planning and Development. 
(February 2, 1978) 

Annual Review 1977/7 8 - 
Vancouver City Planning Department 
(Clause 1) 


MOVED by Aid. Harcourt 

THAT consideration of this report be deferred for one. week 
and the Director of Planning be requested to appear before Council 
to discuss his Department's 1978 work programme priorities. 

- CARRIED UNANIMOUSLY 
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II. Report of Standing Committee on 
Planning and Development. 
(February 2, 1978) 

The Council considered this report which contains four clauses, 
identified as follows: 


Cl. 1. Request for Demolition - Englesea Lodge - 

2 04 6 Beach Avenue. 
Cl. 2. List of Outstanding Matters. 

Cl . 3. Progress Report Central Waterfront - Official 

Development Plan 
Cl. 4. Application of R.R.A.P. to City-owned Properties 

in Riley Park. 


Request for Demolition - Englesea 
Lodge - 2046 Beach Avenue. 
(Clause 1) 


MOVED by Aid. Harcourt 

THAT the recommendation of the Committee, as contained in 
clause 1 of this report, be approved. 

- CARRIED UNANIMOUSLY 

During discussion of this clause. Council noted a letter 
from Park Commissioner Russ Eraser, putting forward arguments 
why the City should retain Englesea Lodge until the end of 197 9 
which is just under two years. 


List of Outstanding Matters 
(Clause 2) 


MOVED by Aid. Harcourt 

THAT the recommendation of the Committee, as contained in 
clause 2 of this report, be approved. 

- CARRIED UNANIMOUSLY 


Progress Report - Central Waterfront 

Official Development Plan 

(Clause 3) 


MOVED by Aid. Harcourt 

THAT the recommendation of the Committee be amended and then 
approved as follows: 

'THAT the report of the City Manager dated January 26, 1978 
be received and the Director of Planning be instructed to 
obtain more details on the G.V.R.D. Sub Committee's decision 
and give a report reference to Council on this matter . ' 

- CARRIED UNANIMOUSLY 

(Underlining denotes amendment) 


Application of R.R.A.P. to City-owned 
Properties in Riley Park 
(Clause 4) 


MOVED by Aid. Harcourt 

THAT the recommendation of the Committee, as contained in 
clause 4 of this report, be approved. 

- CARRIED UNANIMOUSLY 


J 

Recessed Council, November 26, 1970 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Report of Committee of Officials 
re Illegal Suites, cont'd. 

(e) in respect to the above mcMitionod, the City F^uilding 

Inspector be instructed to carry out the policy as adopted 
by Council on December 17, 1963, and as amended by Council 
on November 10, 1964." 

MOVED by Aid. Bird, 

THAT the foregoing report of the Special Committee re Illegal 
Suites - Hardship Cases, containing recommendations (a) to (e) 
be approved. 

- CARRIED 

K. Report of Social Development 

Committee dated November 20, 1970 

The Social Development Committee, under date of November 20, 
1970, submitted the following report on the following subjects: 

(1) Joint Use of School and Community Facilities 

(2) Community Services Centre (Britannia) 

"At the November 16th meeting of your Social Development Committee, 
the Committee considered reports on the above two topics and 
recommends as follows: 

1. Joint Use of School and Community Facilities 
Report of the Board of Administration 

Under date of November 9, 1970, the Board of Administration submitted 
a report of the Director of Social Planning/Community Development on 
the proposal of the Education Research Institute of B.C. to jointly 
sponsor a research project on the Joint Use of School and Community 
Facilities with particular attention being paid to the development 
of an administrative structure for use with the Britannia Community 
Services Complex. 

Dr. Selwyn Miller, Executive Director, Education Research Institute 
of B. C. was present at the meeting and spoke to the Committee. Dr. 
Miller pointed out that there were four factors that would be taken 
into account. 

(a) the programmes required by the Community 

(b) the facilities necessary to carry out the programmes 

(c) the arrangements for the proper administration of the buildings, 
facilities and programmes 


(d) a justification for the entire development i.e. a cost benefit 
analysis . 

Dr. Miller stated that it was the intent of the proposal to be forwarciod 
by ERIBC to develop a good cost benefit analysis of the Britannia 
Community Services Centre. 

The report of the Director of Social Planning/Community Development 
proposed certain deletions and other amendments in the proposal to be 
forwarded by ERIBC and Dr. Miller stated that these deletions and 
amendments if provided by the Committee, would be handled by ERIBC 
by varying the timing and interchange and information between Social 
Planning/Community Development and ERIBC. Dr. Miller stated it would 
take approximately 5 montlis to complete the project proposal. The 
t'omiiiittee considered the report of the Board of Administration and 
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III. Report of Standing Committee on 
Finance and Administration 
(February 2, 1978) 

The Council considered this report, which contains four 
clauses, identified as follows: 

CI. 1. Newsletter Insert for 1978 Tax Bill 

CI. 2. Federal Employment Program - Young Canada Works (1978) 

CI. 3. Greater Vancouver Artists Gallery Society Budget 

CI. 4. Point Grey Road Property Taxes. 

Clauses 1, 2 and 4 . 

MOVED by Aid. Brown 

THAT the recommendations of the Committee, as contained in 
clauses 1, 2, and 4, of this report, be approved. 

- CARRIED UNANIMOUSLY 


Greater Vancouver Artists Gallery 
Society Budget (Clause 3) 

MOVED by Aid. Puil 

THAT the recommendations of the Committee, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 


IV. Report of Standing Committee on 
Planning and Development 
(February 9, 1978) 

Developing a Conserver Society Programme 

for the City of Vancouver. 

(Clause 1) 


MOVED by Aid. Harcourt 
THAT 

1) A twelve-month Energy Conservation Program 
be established. 

2) The program be co-ordinated by a temporary position 
of an Energy Conservation Officer, classification to 
be subject to review and report by the Director of 
Personnel Services, reporting to the Assistant 
Director, Construction and Maintenance Division 

in the Permits and Licenses Department. 

3) Funds for the program in the amount of $4 8,000 be 
provided from the 1978 budget in advance of budget 
approval . 

4) Council formally review the program at the end of 
the twelve-month period. 

- CARRIED 

(Aldermen Gerard and Puil opposed) 


RISE FROM COMMITTEE OF THE WHOLE 

MOVED by Aid. Rankin 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Rankin 
SECONDED by Aid. Harcourt 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 
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BY-LAWS 


1. BY-LAW TO AMEND BY-LAW No. 3 57 5 

BEING THE ZONING AND DEVELOPMENT 
BY-LAW (Kingsway & Nanaimo St.) 

MOVED by Aid. Brown 
SECONDED by Aid. Ford 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Brown 
SECONDED by Aid. Ford 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


MOTIONS 


A. Allocation of Lands for Lane Purposes 
Portions of Lots 1 to 6 and 
13 to 18, Block 6, D.L. 637. 


MOVED by Aid. Ford 
SECONDED by Aid. Brown 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for lane purposes, the following described lands: 


1. All those portions of Lots 1 to 6 and 13 to 18, Block 6, 
District Lot 637, Plan 1719 described as follows: 

(a) Commencing at the southwesterly corner of said 
Lot 1, thence East, 33 feet more or less, following 
in the southerly limit of said Lot 1 to the 
southeasterly corner of said Lot 1; 

Thence NO" 06' W, 10 feet, following in the easterly 
limit of said Lot 1; 

Thence West, 23 feet, following in a line drawn 
parallel to the southerly limit of said Lot 1; 

Thence N44"' 57' W, 14.15 feet more or less to 
intersection with the westerly limit of said Lot 1 at 
a point 20 feet northerly from the southwesterly corner 
of said Lot 1; 

Thence SO" 06' E, 20 feet following in the westerly 
limit of said Lot 1 to the point of commencement . 

(b) The South 10 feet of each of Lots 2 to 6, said Block 6 
and of Lot 5 of Blocks 7 and 8. 


(c) The North 10 feet of each of Lots 13 to 18, said Block 6 

and of Lot 5 of Blocks 7 and 8. 

The same as shown outlined red on a plan prepared by 
Noel E. Peters, B.C.L.S. dated September 29, 1977, a print of which 
is hereunto annexed. 


Cont 'd . 
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Regular Council, February 14, 1978 18 

MOTIONS (Cont'd) 

Allocation of Lands for Lane Purposes 
Portions of Lots 1 to 6 

and 13 to 18, Block 6, D.L. 637 (Cont'd) 


AND WHEREAS it is deemed expedient and in the public interest to 
accept and allocate the said lands for lane purposes. 

BE IT THEREFORE RESOLVED THAT the above described lands so conveyed 
be, and the same are hereby accepted and allocated for lane purposes 
and declared to form and constitute portions of road. 


^ CARRIED UNANIMOUSLY 


ENQUIRIES & OTHER MATTERS 


Honour - Order of Canada 
Mr. Ben Wosk 


MOVED by Aid. Gibson 

THAT whereas one of City Hall's neighbours has been made a 
Member of the Order of Canada, Council send a message of congrat- 
ulation to Mr. Ben Wosk, prior to the investiture on April 19, 197 8. 

- CARRIED UNANIMOUSLY 


" In Camera "Minutes 
Alderman Rankin 


referred to a recent disclosure to 
the newspapers of a Council vote on 
an 'In Camera' item. The Alderman 
suggested that Council exercise 
restraint in revealing items of 
this nature to the press. 


The Council adjourned at 7.00 p.m. 


The foregoing are Minutes of the Regular Council Meeting 

of February 14, 1978, adopted on /February 21, 1978. 

/ i 
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MANAGER'S REPORT 
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DATE February 2. 1978 

TO: VANCOUVER CITY COUNCIL 

.SUBJECT: TOW-AWAYS FROM COMMERCIAL PARKING LOTS 

CLASSIFICATION: RECOMMENDATION AND CONSIDERATION 

The Director of Legal Services reports as follows: 

"On November 22, 1977, Council passed the following resolut.on 
with respect to a report of the Transportation Cortunittee oti 
tow-aways : 

'THAT a ban on tow-aways from commercial parking lots 
except in cases where a hazard is created be approved, 
and the Director of Legal Services report back on ways 
and means of implementing this measure.' 

Since that date, I have had several discussions with the 
Engineers on how to implement Council's desires to effect- 
ively eliminate tow-aways from commercial parking lots except 
in very obvious deserving cases. As a result of these dis- 
cussions I attach to this report two draft by-laws indicating 
the amendments I would recommend to achieve Council's purposes. 
The procedure recommended is as follows: 

(1) A commercial parking lot is defined and is in essence 
a parking lot operated as a business and a parking lot 
operated in conjunction with a business and parking 
provided to tenants of a building (e.g. apartment houses) . 

(2) The intent of the by-laws is to prohibit tow-aways entirely 
except in certain definite cases. In short, no vehicle may 
be towed away from a commercial parking lot unless the owner, 
operator, or occupier of the parking lot, or his duly author- 
ized agent, places a tow-away ticket on the vehicle. If the 
vehicle is parked on the lot without any contractual payment 
therefor (e.g. no ticket) , or if it constitutes a hazard, 

or if it is obstructing the use of the parking lot, a tow-away 
ticket may be placed on the vehicle by the appropriate person 
and the vehicle may be towed away immediately. Where a 
ticket has been purchased and is properly displayed, no 
tow-away ticket may be placed on the vehicle until three 
hours have passed from the time the ticket expired. In 
other words, a person parking a vehicle will have the time 
purchased plus three hours before his vehicle can be removed. 

In the case of a person parking on a metered lot after 6 p.m. 
(i.e. evening parkers) , the ticket will not be considered to 
have become expired until 3 a.m. of the following day. This, 
plus the three-hour delay, will mean it cannot be relAoved 
until 6 a.m. Council may wish to vary or reduce this, 
which would be an easy amendment. The thought behind this 
suggestion is to have the same effect as setting a flat rate 
for evening parking. 

(3) The by-laws do not apply to private property (e»g» a parking 
area reserved for a company's own employees), but do apply to 
contract parking lots (e.g. monthly parking) . 

If Council approves of these ways and means of achieving its 
goal, I RECOMMEND that I be instructed to bring forward the 
by-laws in final form for enactment. However, an effective 
date will have to be fixed because it will take time for the 
industry to set up the notice procedures such as printing 
notices, etc., and it may be that many of the ticket machines 
will have to be altered in order to provide duplicate tickets." 

The City Manager RECOMMENDS that the foregoing report of the 
Director of Legal Services be adopted, but submits for 
CONSIDERATION of Council the question of the amount of over- 
time parking permitted before a tow-away ticket can be 
attached. The choice before Council is between: 

a) 3 Hours, as recommended above, (this can result in more 
overtime than the original time bDught) 

FOR COOHCiL ACTION SEE PAGF(S)i2.1 


b) 2 Hours 

c) 1 Hour 
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WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 


RECOMMENDATION 

1. Sewer and Drainage Right-of-Way over Amended Lot 1 (Explanatory Plan 7875), 
Block 58, District Lot 727 (Fraserview) , Plan 8446, Southeast Corner of 
54th Avenue and Victoria Drive 


The City Engineer reports as follows: 

"Amended Lot 1 (Explanatory Plan 7875), Block 58, District Lot 727 (Fraserview), 
Plan 8446, was sold by the City without the reservation of a sewer and drainage 
right-of-way to contain an existing sewer running across the southerly portion 
of the lot. 

The owner of Amended Lot 1 has agreed to grant the City a sewer and drainage 
right-of-way subject to the conditions outlined below. 

Therefore, Be It Resolved That the Director of Legal Services on behalf of the 
City be authorized to enter into a sewer and drainage easement over the north 
4 feet of the south 12 feet of Amended Lot 1 (Explanatory Plan 7875), Block 58, 
District Lot 727 (Fraserview), Plan 8446, as shown hatched on plan marginally 
numbered LF 8521, a copy of which is attached hereto, subject to the following 
conditions : 

(a) City to waive sewer connection fee of approximately $1 700 which would 
normally be payable in respect of the proposed development. 

(b) City to prepare the right-of-way agreement and to pay cost of registration. 
The agreement to be drawn to the satisfaction of the owner's solicitor and 
to the satisfaction of the Director of Legal Services. 

(c) No buildings to be erected over the right-of-way. This restriction does 
not prevent the right-of-way area being improved by landscaping, blacktop, 
concrete or gravel surfacing, curbs, fencing or a garbage container. 

(d) The City to have the right to enter the right-of-way area at any time to 
alter, enlarge, remove, repair, renew, maintain, inspect and replace the 
sewers . 

(e) In the event that the City enters the right-of-way area for the purposes 
outlined in Paragraph 4, the City shall restore the disturbed area to a 
condition similar to the condition that existed prior to the work being 
done. 

(f) The City to hold the owner harmless against any claims, etc., that may 
result from its re-entry. 

(g) The issuance by the City of a permit allowing a development not substantially 
different from the development shown on Plan 7743, dated January 10, 1978, 
prepared by Edward Dodson and Associates. 

(h) The owner to have the right to relocate the sewer at their own expense at 

any time. If the sewer is relocated, the relocation to be to the satisfaction 
of the City Engineer. The City to then release the right-of-way charge. 

(i) The right-of-way agreement is to be registered as a first charge against the 
title." 

The City Manager RECOMMENDS that the foregoing recommendation of the City Engineer 
be approved . 


FOR COUNCIL ACTiOM SEE PAGE(S) ..JSCL 


Manager's Report, February 10, 1978 (BUILDING: A-4 - 1) 

BUILDING & PLANNING MATTERS 

RECOMMENDAT ION : 


1 . Energy Conservation Demonstration Project 

The Champ lain Heights Project Manager reports as follows: 

" Council on November 29, 1977 passed the following motion: 

' THAT the National Research Council or other agencies be 
asked to collaborate with the City of Vancouver to ensure that at 
least one housing development be designed as a demonstration 
project and equipped with solar space and water heating in an 
effort to determine the extent to which this form of heating can 
contribute to the solving of the growing energy crisis; 

THAT the City's officials be asked to study the technical, 
taxation, legal and financial factors arising from this proposal 
with a view to reporting at a later date on its feasibility; 

THAT a federal grant be requested to pay for the 
innovative features and special studies required to create a 
successful demonstration project in Vancouver.' 

The following report summarizes progress to date and suggests a strategy 
for approaching this problem. 

The Pro ject Manager has initiated discussions with individuals in the 
Vancouver area who are involved with energy conservation programs. In 
addition, discussions have been held with staff in a number of civic 
departments. Substantial progress has been made. Arising from these 
discussions, a set of goals and objectives has been established, a 
possible site has been identified and an implementation procedure has been 
developed . 

GOALS ; 

(1) To develop a residential energy conservation demonstration 
project in Vancouver. 

(2) To involve civic staff in the process to create a sensitivity 
toward this subject in terms of engineering, planning and 
financing. 

(3) To involve the community in order to create an awareness and 
appreciation for energy conservation. 

(4) To involve other levels of government in the project. 
OBJECTIVES : 

(1) To develop a working team to gather, review and assemble 
technological and financial data on energy conservation. 

(2) To seek financial support from other levels of government. 

(3) To develop a project which has practical applications of 
conservation technology which will be marketable and can 
be repeated. 

(4) To seek private sector involvement through the development 
and marketing of the project. 


Cont'd . . . 
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(BUILDING: A-4 


SITE : 

A potential site has been identified in Champlain Heights which is 
well suited for an energy demonstration project. The site (Enclave 2) 
is 11.03 acres and could accommodate up to 94 units of mult i- family 
housing. It is felt that the site is large enough to permit the 
necessary siting flexibility required in an energy conservation 
project. 

It is probable that not all housing would involve the full three 
levels of energy conservation: 

level 1: conservation in building (siting, insulation, 
materials, etc.) 

level 2: passive solar (location of windows, material 
treatments , etc . ) 

level 3: high technology; solar panels, district heating, 
collecting tanks, etc. 

The specific breakdown of numbers and conservation features would be 
determined as project planning progressed. 

IMPLEMENTATION PROCEDURE : 

A 'working team' would be established to coordinate the development 
of the project. Members of the team would include representatives 
from various City departments as well as others with particular 
expertise in this field. The research will look at relative 
advantages and disadvantages of various conservation techniques and 
apply these to a specific residential development. These conserva- 
tion techniques will range from site planning and unit layout to 
building technology and specific conservation features such as 
solar collectors and district heating. The results of this 
research will form a 'primer' on energy conservation as it relates 
to new residential development. The working team will also contact 
other interested bodies (National Research Council, B.C. Energy 
Commission, Office of Energy Conservation and C.M.H.C.) to 
determine potential funding sources for subsidies that will be 
required to develop this housing. Subsequent stages would involve 
preparation of a preliminary program and feasibility study for 
submission to Council. 

Implementation of the project would be through the private sector. 
Following approval of a preliminary feasibility program, a proposal 
call would be held and a builder /developer would be selected. At 
that time, details of subsidy requirements, cost sharing and funding 
sources would be formalized and submitted for Council approval. 
Subsequently, the working team and the builder/developer would work 
together through the construction phase. 

Although a great number of financial and technical questions are yet 
to be answered the following areas have been identified as requiring 
funding . 

(1) Research Funds : During the research phase, an amount 
of $30,000 will be required to offset the costs which 
will be incurred to collect the necessary information, 
prepare the necessary background material and for 
professional fees associated with the production of a 
formal proposal. It is recommended that $10,000 of this 
amount be provided by the City from the Champlain Heights 
budget. It is recommended that an application be made 
to the F.C.M. Municipal Research Support Program for the 
additional $20,000 which will be required for this stage 
although other sources would be pursued if this application 
were not approved. 


Cont'd 
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(2) Project Subsidy Requirements : An amount yet to be 

determined will be required to offset the demonstra- 
tion aspects of the project. As was outlined earlier, 
private industry would be looked at as the builder/ 
developer, however, it should be recognized that the 
extra costs incurred in building a demonstration 
project will not be fully recovered from the market. 
Subsidy funds will be required to offset the differ- 
ential between the costs of conventional construction 
and the costs of the conservation aspects. The amount 
of the subsidy requirements are unknown as are 
possible funding sources. During the initial research 
phase, such agencies as the B.C. Energy Commission, 
Office of Energy Conservation/Ottawa and C.M.H.C. will 
be approached to discuss potential contributions. 
Subsidy requirements and funding sources will be the 
subject of a subsequent report to Council. 


DRAFT TIMETABLE 


February IM-: 

February 15: 
February-April : 


May-September : 


September: 


draft report to Council requesting approval 
of proposal. 

submit FCM application. 

organize working team, 

prepare background documentation, 

formulate proposal, 

secure start-up funds, 

resolve project financing, 

proposal call, 

select builder, 

design project, 

prepare ground leases, 

process development permits, etc. 

start constiniction, 

monitor development and marketing. 


RECOMMENDATION : 

A. It is recommended that the approach outlined in this report 
be approved in principle and that the Project Manager be 
authorized to proceed with the initial phases of the 
implementation procedure. 

B. That Council approve an amount not to exceed $10,000 
to offset initial project costs to be considered and 
appropriated as a Champlain Heights front-end development 
cost in the Champlain Heights budget. 

C. That the Project Manager continue to coordinate the project 
and report back to Council as appropriate. " 


The City Manager RECOMMENDS that the foregoing recommendations of 
the Champlain Heights Project Manager be approved. 
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INFORMATION ; 

2. Kiwassa Rezoning: Disposition of Vacant Sites and 
Other Specified Properties 

The Director of Planning reports as follows: 

"BACKGROUND/PURPOSE OF REPORT 

On December 6, 1977 Council approved the following recommendations 
of the Director of Planning: 

'THAT the Director of Planning be instructed to apply to 
rezone the Kiwassa area properties (outlined in Appendix 
II of the City Manager's report dated November 10, 1977) 
to RT-3 District Schedule, and that the application be 
referred to a public hearing.' 

'FURTHER THAT the Director of Planning arrange a public 
information meeting prior to the pxiblic hearing to discuss 
this proposed rezoning.' 

In speaking to these recommendations at the December 6 Council meeting, 
the Planning Department representative responded to a number of 
questions regarding the appropriate disposition of the vacant land, 
the few sites currently used for commercial purposes, and the 
industrially-used lands excluded from the proposed rezoning. Although 
Council did not pass a specific motion on this issue, the Planning 
Department agreed to provide more information prior to the Public 
Hearing. The purpose of this report is to advise Council of the 
results of the_ public information meeting and to provide information 
on the vacant lands and sites used for commercial and industrial uses . 

PUBLIC INFORMATION MEETING 

The public information meeting to discuss the proposed RT-3 zoning 
in the Kiwassa area was held on December 13, 1977, at the Seymour 
School. City Planning staff presented the proposal to rezone most 
of the Kiwassa area from M-1 (Light Industrial) to RT-3 (duplex and 
semi-detached) to stabilize the residential land uses and meet the 
eligibility requirements for the Neighbourhood Improvement Program. 
Staff also pointed out that the industrially-used properties in the 
area would be excluded from the rezoning proposal. City Engineering 
staff were present to note some of the traffic implications of the 
proposed rezoning, specifically the impact on the residential 
environment as truck traffic on Clark Drive increases. 

About 35 persons from the neighbourhood were present, mostly residential 
property owners with some industrial property owners. There was 
considerable support shown for upgrading the area through the N.I. P. 
program and for having the area qualify for R.R.A.P. funds for home 
improvements. The proposed rezoning was supported as the prerequisite 
to receiving these funds. There was the general feeling expressed 
that the N.I.P. progreun and proposed rezoning were long-overdue measures 
to recognize and reinforce the residential environment of this area. 
Concerning the industrial properties, those who identified themselves 
as industrial property owners stated that, generally, as long as their 
properties were excluded from the proposed rezoning and could remain 
M-1, they would not be opposed to the rezoning. One person stated 
that he wished to expand his industrial use. 
VACANT SITES 

There are 8 vacant sites within the area proposed to be rezoned. 
These sites are all single isolated lots (25 ft. or less frontage) . 
They have been included in the area to be rezoned because the Director 
of Planning, in consultation with Kiwassa residents, believes that this 
would further stabilize the area; if the land is developed, it would 
be for residential rather than industrial use, and this would 
significantly improve the residential environment; and the objectives 
of the Neighbourhood Improvement Program would be better achieved. 


Cont ' d 
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Further, the Director of Planning believes that since the City owns 
5 of the 8 vacant sites, the inclusion of these properties in the 
rezoning proposal would further demonstrate the City's intent to 
upgrade this neighbourhood. Finally, it should be noted that in 
those existing situations where industrial development has occurred 
in mid-block, the developments have disrupted the residential 
continuity, blocked off light and air to adjacent residential 
buildings, and increased truck and car traffic in the area generally. 


Each vacant site is numbered (1 through 8) on the map in Appendix I, 
and is listed below with a statement on its status. 


No. Legal Description Status 

1. Lot 10, Blk. 64, D.L. 182 Held by a holding company which is in 

process of purchasing sites to the north 
(fronting onto Hastings) for industrial 
development. Industrial property to 
the west is leased, and the owners have 
stated they do not wish to purchase 
this vacant site. 


2. Lot 24, Blk. 14, D.L. 182 City-owned, in center of block which is 

100% residential. 


3. Lot 5, Blk. 79, D.L. 181 City-owned, in center of block which is 

100% residential. 


4. Lot 14, Blk. 15, D.L. 182 Owned by adjacent (to the west) resident- 
ial owner. Although adjacent industrial 
owner to the east wants to buy this site, 
the owner does not wish to sell for 
industrial use. 


5. Lot 7, Blk. 80, D.L. 181 City-owned, in center of block which is 

100% residential. 


6. Lot 10, Blk. 80, D.L. 181 Located in block which is 100% 

residential, across street from Seymour 
School. Lot has only 19 ft. frontage. 

7. Lot 8, Blk. 95, D.L. 181 City-owned. Adjacent to city-owned lot 

with small storage building. Kiwassa 
NIP Committee prefer both lots to be 
developed for residential uses. 

8. Lot 10, Blk. 21, D.L. 182 City-owned, located within residential 

portion of block which has mixed use. 

COMMERCIALLY-USED PROPERTIES 


Two properties in the Kiwassa area proposed for rezoning to RT-3 are 
partially used for coitunercial purposes. Discussions with owners have 
resulted in no clear indication of their views on the proposed rezoning. 
These properties are listed as Nos . 9 and 10 on the map in Appendix I 
and their status is provided below. 

No. Legal Description Status 

9. N. 1/2 of Lot 1, Blk. 19, The building on this lot is partially 
D.L. 182 used for residential purposes and 

partially as a "corner grocery store". 

10. Lot 17, Blk. 14, D.L. 182 The building on this lot is an apartment 

building which has a grocery store on a 
portion of the main floor. 


INDUSTRI7ULLY-USED PROPERTIES 


There are 17 owners (individuals or firms) of industrially-used 
properties within the boundary of the area proposed for rezoning to 
RT-3. Although the industrially-used properties have been excluded 


Cont'd . . . 
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BOARD OF ADMINISTRATION AND OTHKR RKPORTS (cont'd ) 2 / / 

Report oi Social Development 
Committee dated Novembei' 20 (co n I 

Recommend to the Vancouver City Council that 
the City of Vancouver agree to jointly sponsor and fund this research 
project in the amount of $4,000.00, funds for which are available in 
the Department of SP/CD Account No. 7801/17 and recommended for this 
prupose by the Comptroller of Accounts, subject to the following 
four conditions: 


(1) The proposal be amended: 


CmF Under Part C of the proposal titled 'Plan of Action' which 
begins on page 2, all material be deleted up to the last 
paragraph on page 4 of the proposal; 

(b) The first sentence of the last paragraph on page 4 be re- 
written to read — 'The nature of the Centre having been 
clearly defined by the Britannia Planning Advisory Committee 
in conjunction with the consultant on program content, an 
administrative structure that will best enable it to meet 
its goals can be developed in the light of certain guiding 
principles : ' 


(2) The timing of the beginning of either part of the proposed two- 
part research effort be left to the discretion of the proposed 
Britannia Planning Advisory Committee; 

(3) The research consultants meet with the proposed Britannia 
Planning Advisory Committee of citizens and officials to discuss 
their research methods before embarking on the study of possible 
new administrative arrangements for the Community Service Centre 
(Britannia) ; 


(4) The research consultants report their draft findings and recom- 
mendations on possible new administrative arrangements for the 
Community Services Centre (Britannia) to the proposed Britannia 
Planning Advisory Committee for their review and comment prior 
to submitting their final report to the Educational Research 
Institute of British Columbia and the Social Development Com- 
mittee . 


2. Community Services Centre (Britannia) 

(a) Establishment of a Planning Advisory Committee 

(b) Hiring of architectural consultants 

Uiuler date of November 12, 1970 , the Board of Administration submi t ttni 
a joint report of the Director of Socnal IManning/Communi ty Develojiment 
and the Director of Planning on the appointment of a Planning Advisory 
Committee and hiring of architectural consultants for further work on 
the development of Britannia Community Services Centre. The report 
proposed that a Planning Advisory Committee composed of citizens and 
officials be appointed and have as its area of responsibility the 
following : 


(a) Clarification of the goals of the Community Services Centre 
(Britannia) ; 

(b) Identification of the specific needs and desires of the people 
who reside in the area to be served by the Centre as the basis 
for programme development; 

(c) Examination of existing programmes available for meeting identi- 
fied needs of local residents so that the new Centre will be 
appropriately designed to accommodate the additional and com- 
plementary programmes required; 

(d) Review of proposed physical design alternatives for the Centre 
prepared by the consultant architect, within the framework of 
the current Five Year Plan. 


The report also recommended the hiring of consultants 
architecture and building development programmes. 


skilled in 
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Clause 2 Cont' d 

from the proposed rezoning, and are intended to remain M-1 (Industrial) , 
staff attempted to contact these owners to solicit their views on this 
issue. Fifteen out of the 17 owners were contacted. About one-half 
of them objected to the rezoning proposal and expressed the desire 
to expand their industries, although only one owner (N.W. corner of 
Glen and Union Street) actually owned an adjacent property. About 
one-fourth objected on principle to the rezoning because they did 
not believe a mixed-use area was desirable. The remaining one-fourth 
had no objections, provided their properties were excluded. (The 
industrially-used properties are indicated on the map in Appendix II.)" 


The City Manager submits the foregoing report for the INFORMATION 
of City Council. At the Public Hearing Council can consider 
whether or not to exempt any of the vacant lots from the proposed 
rezoning, particularly lots 1, 4 and 7 which are adjacent to 
industrial uses. 


RECOMMENDAT ION : 

3 . Champlain Heights - Enclave 16 

The Champlain Heights Project Manager reports as follows: 

"January 10th 1978 the Project Manager reported that 
although good progress was being made on processing 
a development permit and preparation of a lease for the 
above noted project, an extension was required to permit 
processing of the si±)division. 

The development permit is ccnplete and was issued 
January 25th, 1978. 

Unfortunately sane coiplications arose in processing the 
si±)division. Difficulties with servicing plans and 
easement agreements have caused delays. These have new 
been resolved but vre will not be in a position to execute 
the lease Febnaary 17th 1978. As a result a thirty day 
extension is requested to March 20th 1978. 

Community Builders are in agreement with this request. 

The Project Manager recamiends that Coijncil approve 

a thirty day extension (March 20th 1978) for cotpletion 

of the lease arrangements." 


The City Manager RECOMMENDS the foregoing recommendation of the 
Project Manager be approved. 
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FINANCE MATTERS 

RECOMMENDATION ; 

1 . Live-a-board Boat License Fee 

The Director of Permits and Licenses reports as follows : 


"Under the provisions of Section 17AA of the License By-law, 
Marina Operators are required to pay a license fee based on 
the number and length of live-a-boards in the marina. The 
Marina Operator then collects the fee from the occupants 
of the live-a-board boats. The annual fees are as follows: 

Length of live-a-board Fee 

21' or less - $199.00 

22' to 30' - $232.00 

31' to 39' - $282.00 

40' up - $348.00 

The fee is payable in January and there is no provision for 
a refund if the live-a-board moves from the marina after a 
60 day period. As a result, if a live-a-board moves after 
60 days, from one marina to another after the fee is paid, 
an additional fee at the second marina is payable. This 
double fee is not considered to be fair and the By-law 
should be amended to correct this situation. 

I recommend that Section 17AA of the License By-law be 
amended so that a Marina Operator does not have to pay a 
license fee on a live-a-board boat when the current license 
fee for that particular boat has already been paid at another 
marina in Vancouver." 


The City Manager RECOMMENDS that the recommendation of the 
Director of Permits and Licenses be approved. 

2. New Museum and Planetariiom Association - 
City of Vancouver Agreement 

The Director of Finance reports as follows: 

"On January 17, 1978, City Council approved the recommendations of the Standing 
Committee on Finance and Administration contained in the Committee report of 
January 5, 1978, dealing with the negotiations between the City and the Museums 
and Planetarium Association regarding a new contract for the operations of the 
complex. 

Recommendation A of the Committee was 

That City Council approve a grant at the same level of 
funding in 1978 as approved for the Vancouver Museums and 
Planetarium Association in 1977, being $861,175, revision 
of the amount only to include wage increases for 1978. 

The implication of this particular recommendation is of course that the contract 
be for only one year and the amount only be revised for the one year. It is not 
niy understanding that this is what was intended by Council and I did not catch 
this prior to Council dealing with the Committee Minutes. It is my understanding 
that the contract was to be renewed for a further five years on the same basis 
as the old contract, namely that the grant would be increased each year by the 
wage and salary increase awarded to City employees under the V.M.R.E.U. contract. 
None of the other recommendations deal with this matter. 


cent 'd 
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Assuming that my understanding is correct, I would 


Recommend that the contract be renewed for a five year period 
commencing January 1, 1978, and that the grant be adjusted each 
year in the same manner as under the previous contract, 
specifically starting from a base of the 1977 grant, and increas- 
ing it each year by the percentage increase in the City's contract 
with the V.M.R.E.U. for that specific year." 


The City Manager RECOMMENDS that the recommendation of the Director 
of Finance be approved. 
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MANAGER'S REPORT, FEBRUARY 10, 1978 


(PERSONNEL: A8 -1) 


PERSONNEL MATTERS 


RECOMMENDATION 

1 • Ray-Cam Co-operative Association - 

Coverage Under Municipal Superannuation Act 

The Director of Personnel Services reports as follows: 

"In July 1976, City Council approved the establishment of the Ray- 
Cam Co-operative Association to operate the Ray-Cam Community Centre 
as an independent employer. 

Subsequently, the Labour Relations Board certified the V.M.R.E.U. as 
the bargaining agent for the employees involved. Generally, the 
same benefits were negotiated as are enjoyed by the City's V.M.R.E.U. 
employees, including coverage under the Municipal Superannuation Act. 

At a Directors' meeting of the Ray-Cam Co-operative Association on 
January 10, 1978, approval was given to a resolution to request the 
Municipal Superannuation Commissioner to extend coverage under the 
Municipal Superannuation Act to the eligible employees effective 
January 1, 1978. 

The Superannuation Commissioner has requested a resolution of City 
Council recommending approval of the Ray-Cam request for coverage 
and indicating that Ray-Cam is affiliated with the City of Vancouver. 

It is, therefore, recommended that the Municipal Superannuation 
Commissioner be asked to approve the request to extend the coverage 
of the Municipal Superannuation Act to the eligible employees of the 
Ray-Cam Co-operative Association effective from January 1, 1978. " 

The City Manager RECOMMENDS approval of the recommendation of the 
Director of Personnel Services. 



MANAGER'S REPORT, FEBRUARY 10, 1978 


(PROPERTIES: A9 -1) 


PROPERTY MATTERS 


INFORMATION 

1. Building for Sale for Removal 
- 2601 Point Grey Road 
Subdivision 3 of lots D, E and F, 
Block 1, District Lot 192, Plan 6601 


The Supervisor of Properties reports as follows: 


"The building at 2601 Point Grey Road was offered for sale for removal 
and tenders were opened on February 6, 1978 and the Supervisor accepted 
the only offer received, being the sum of $550.00 plus sales tax. The 
acceptance was made on the following terms :- 

(a) Dwelling to be removed and all debris cleared from the site by 
March 10, 1978. 

(b) The Contractor to obtain all necessary permits including current 
public liability insurance with minimum inclusive limits of 
$500,000. 

(c) Indemnify and save harmless the City from all claims." 

The City Manager submits the foregoing report of the Supervisor of Properties 
for INFORMATION. 


RE COMMENDATION 


2. Request by Purchasers to Defer Payments 

on Four Lots Sold by the City - North Side Southeast 
Marine Drive between Poplar and St. George Streets 

The Supervisor of Properties reports as follows: 

"On June 29, 1976 City Council approved the sale of seven lots described 
as Lots A, B, C, D, E, P and G of Subdivision B, Block 31» District Lot 
313, Plan li;l66 at a price of $213,100.00 on City terms. Upon receipt of 
the total first instalment principal and other related charges, the City 
registered agreements-for-sale in favour of the purchasers on all 
seven lots. 


The purchasers have now sold three of the seven lots, however, they 
have submitted a letter stating that due to the poor activity in the 
real estate market, they are unable to dispose of the balance of the 
lots as planned and cannot meet the final payment due December 29, 

1977 on the remaining four lots. 

The final principal amount due December 29, 1977 is $30,017.50 together 
with interest charges. The purchasers have submitted payment on interest 
charges up to and including February 1, 1978 along with a request for 
deferment of the total principal amoimt of $30,017.50 for a twelve month 
period to December 29, 1978. They have indicated they will pay the 
interest portion when it becomes due again on Jvne 29, 1978. 

As the purchasers have paid the City to date a sum of over $90,000.00 on 
these four lots alone, the Supervisor of Properties considers the request 
to defer payment of principal a reasonable one, especially since they 
have agreed to pay interest every six months. Conveyance will not take 
place until the monies due the City have been paid. 

It is recommended that the request by the purchasers to defer payment 
of the principal amount outstanding on each of Lots A, B, C, and D 
of Subdivision B, Block 31 » D^L. 313 "be deferred until December 29, 

1978 on condition that the interest payments are made at the proper 
times. 


The City Manager RECOMMENDS the foregoing report of the Supervisor of 
Properties be approved. ^q^,^.,,^ ^^^^^^ PAGE(S)i22„„ 


MANAGER'S REPORT 



February 6, 1978 

TO: Vancouver City Council 

CLASSIFICATION: INFORMATION 

SUBJECT: 1978 Supplementary Capital Budget 


The Director of Finance reports as follows: 

"Concurrent with this report, the City Engineer is submitting a report to Council on 
his 1978 program for street and lane local improvements. A problem has arisen in 
the area of financing the City's share of streets and lanes local improvements that 
makes it necessary for Council to review the status and expected demands on the 1978 
Supplementary Capital Budget prior to the time in which Council would normally be 
dealing with this subject. Because the City Engineer is requesting $1,859 Million 
of Supplementary Capital funds, and because this amount of money would form a 
substantial portion of the discretionary funds available in this year's expected 
budget. Council should consider the total budget and make a preliminary determination 
of priorities before considering the City Engineer's request. Council cannot 
approve the Supplementary Capital Budget at this time (even though some individual 
items have been approved and may continue to be approved prior to final ization of 
the Supplementary Capital Budget) until the Revenue Budget has been dealt with and 
Council has determined the amount of funds to be included in the Revenue Budget, 
for Supplementary Capital purposes for 1978. For purposes of this particular report 
it is assumed that the funds available will be the same amount provided out of the 
Revenue Budget in 1977, plus 5%, totalling $8,253,000. 

It is not known if all needs have been transmitted to us but certainly all major items 
are now in. 

The items are presented in four categories, (1) specifically approved, (2) commitments 
implied, (3) high priority, and (4) unknown priority. There is little or no 
flexibility in the first two categories and the judgement process listing the remaining 
items in the high priority and unknown priority columns is mine. Council will of 
course use their own priority judgement on these last two categories. 

1978 ANTICIPATED SUPPLEMENTARY CAPITAL 
BUDGET 


CATEGORY - PREVIOUSLY APPROVED 


1. Basic Capital Program funded from Revenue $2,000,000 

2. Fire Fighting Apparatus 430,000 

3. False Creek - Phase II- community facilities 233,000 

4. Capilano Stadium lighting (City portion) 159,000 

5. Rapid Transit study 200,000 

Total $3,022,000 

CATEGORY - COMMITMENTS IMPLIED 

6. YMCA Langara -Community facility 111,000 

7. Police - PIES data base system 182,000 

8. Cassiar-Cambridge loop 100,000 

9. Mount Pleasant NIP - local improvements 33,000 

Total $ 426,000 


Cont'd 


CATEGORY - HIGH PRIORITY 


10. Vancouver Park Board 

11. Collingwood Library modifications 

12. Main Library safety lighting 

13. Kitsilano Community Centre - furnishings 

14. Victor y Hotel - roofing 

15. Engineering - streets and lanes local 

improvement petitions 

16. Champlain Heights Community Centre 

Total 


$1 ,500,000 
80,000 
85,000 
50,000 
18,000 

1 ,859,000 
1,500,000 
$5,092,000 


CATEGORY - UNKNOWN PRIORITY 

17. 517 Hamilton - reimburse Land Purchase Fund 

18. Planetarium - replace carpets and seats 

19. Plant account - equipment replacement 

reserve 

20. Health Department - audiology facility? 

21. Open Bible Chapel site - 10th Avenue 

22. Chinatown - Gastown - streetscape project 

23. Fraser River - public access 

24. 1978 NIP program 

Total 


$ 229,000* 
100,000* 

300,000* 
10,000 

400,000* 
45,000 
50,000 

600,000 ? 
$1,734,000 


CATEGORY - UNKNOWN 

25. Carnegie Library 

26. Further local improvements 

Courts of Revision in 1978 


Grand Total 


$ 249,000 
$10,523,000 


Estimated available funds 


$ 8,253,000 


The above indicates a shortfall of approxi 
with an asterisk (*) total $1,029,000 and 
one year. The 1978 NIP program could poss 
Government stops the NIP program. Recogni 
Heights Community facilities will cost $2 
will be undertaken in 1978, the provision 
could probably be reduced to $1,000,000. 
have to commit at least $1,000,000 in 1 


mately $2,270,000. The items marked 
could, in my judgement, be deferred for 
ibly not be needed if the Federal 
zing that the first phase of Champlain 
million but only a portion of that work 
of $1,500,000 for this item for 1978 

This would imply that Council would 
979 to complete this first phase." 


The City Manager submits the above report for the INFORMATION of 
Council when considering the City Engineer's report on streets and 
lanes local improvements. 


FOR COL'f^CiL ACnO:-,' SEE PAGEfSh^f^iy 


MANAGER'S REPORT 


February 3, 1978 

TO: Vancouver City Council 

SUBJECT: Local Improvements by "Petition" 

CLASSIFICATION: RECOMMENDATION 

FIRST STEP 

The City Engineer reports as follows: 
"General 

As required by the Local Improvement Procedure By-Law, projects for 

- Pavements and Curbs , Higher Zoned 

- Pavements and Curbs, Local Residential 

- Lane Pavements , Higher Zoned 

- Lane Pavements, Residential Standard 

- Speed Deterrent Bumps (in lanes) 

- P.C. Concrete Sidewalk 

- P.C. Concrete Sidewalk on a School Collector Street 

Shown on the attached schedule dated January 27, 1978 are advanced to Council 
•by Petition' ." 

Capital Fxmds 

The Five-Year Capital Plan included specific amoimts for each type of work and the 
several types are discussed in turn: 

(a) Pavements and Curbs — Higher Zoned, and 
Lane Pavements — Higher Zoned 

Programs of these two types of work are within the amounts provided for 
them in the Five-Tear Capital Plan, and funds for the City's shares are 
available in Basic Capital. 

(b) Pavements and Curbs — Local Residential, and 

P.C. Concrete Sidewalks (including School Collector Streets) 

The petitions filed for these two types of work exceed the amounts provided 
for in the Five-Iear Capital Plan, Funds for the excess ($400 891) have 
been requested in our 1978 Supplementary Capital Submission. A further 
group of petitions, submitted in the last two months of 1977, are being held 
for a Court of Revision later in the Spring. Supplementary Capital funds 
(159 000) have also been requested for these. 

If these Supplementary Capital amounts are not available, we will 
recommend bringing forward funds from the later years of the Five— Tear 
Plan. This would require about IT^ of the 1979-81 total for these types 
of work. This would, of course, increase the needs for Supplementary 
Capital in future years, but no purpose is served by carrying petitions 
forward. 

(c) Lane Pavements - Residential, and 
Speed Deterrent Bumps 

The major shortfall in available funds is in these types of work. The 
petitions filed far exceed the number provided for in the Five-Tear 
Capital Plan. Funds for the excess ($1 458 333) have been requested in 
our 1978 Supplementary Capital Submission. A further group of petitions, 
submitted in the last two months of 1977, are being held for a Court of 
Revision later in the Spring. Supplementary Capital fimds ($90 000) have 
also been requested for these. 

If these full amounts of Supplementary Capital are not available, we will 
recommend bringing forward funds from the later years of the Five-Tear Plan. 
Even the whole of the 1979-'80 and '81 provisions, however, would total only 
$254 000 of the $1 458 333 needed, and would leave this program totally 
dependent on Supplementary Capital Funds in future years. 
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Tliese amounts are tabulated: 


Pavts & Curbs Sidewalks Lanes-Res. 
Residential & Sp. Bumps 


Totals 


Present Report — 

City Funds required 

Basic Funds available 

Supp. Capital Requested for 
Present Repor'C 

Add for later Spring Court 
of Revision 

Total 1978 Supp. Capital 
Requested 

1979- '80 & '81 total in 
5-Iear Plan 


766 899 


393 898 
373 001 


153 380 


526 381 


3 170 000 


54 091 


26 200 

27 891 


1 458 333 


1 458 333 


5 409 


33 300 


165 000 


89 762 


1 548 055 


254 000 


2 279 323 


420 098 
1 859 225 


248 551 


2 107 776 


3 589 000 


In the early years of the Residential Lane Paving program, the ditch elimination done 
in conjunction with the paving was charged to Lane Maintenance. In June of 1977, 
however. Council approved charging this work to Capital rather than to Maintenance. 
This increases the amount of Supplementary Capital required, but reduces the amount 
charged to the Revenue Budget accordingly. Ditch elimination on the 1977 program 
amounted to some $925 000, $600 000 (a) (before the change) to be charged to 
Maintenance and $325 000 (after the change) provided from Capital, In 1978 the 
estimated cost of ditch elimination is $938 000 ($883 000 (b) for the present group, 
and $55 000 for the later spring Court.) These amounts are included in the figures 
given above and the table. 

(a) $400 000 in 1977, $200 000 in 1978 to complete '77 lanes; 

(b) $530 000 included in City's share of Local Improvements, and 

$353 643 shown as 'other work'. 


The Petitions in question were submitted as long ago as March of 1977. They represent 
a considerable effort by the 332 citizens who circulated them and carry the signatures 
of over 6000 persons. Ve feel they should be honoured, even at the cost of bringing 
forward Basic Capital funds. If this step is necessary, we will follow with a report 
to Coimcil on possible means to reduce the problem in future years." 

SECOND STEP 

The Director of Finance reports as follows: 

"In accordance with the provisions of the Local Improvement Procedure By— law, I am 
submitting the City Engineer's report dated February 3, 1978. 

The estimated total cost of these local improvements is $3 077 257 and the City's 
share of the cost is $2 010 596. An additional $353 643 of City Capital funds will 
be required for ditch elimination. 

Whether or not the necessary financial arrangements can be made will depend to a 
significant extent on Council's willingness to commit a large amount of the 1978 
Supplementary Capital Budget to the local improvements area or accelerate the use 
of 5 Year Plan Streets funds, thus deferring the problem into future years. 

It may well be that a necessary solution will be to reduce the City's willingness 
to accept petitions for the local improvement work. This would be a policy decision 
and the City Engineer will advise Council of the effects and implications of such a 
move in a later report. 

Even though Council does not actually commit funds at this particular stage of the 
local improvement process, i.e. sending the petitions to a Court of Revision, there 
is certainly an implied commitment and if funding problems have to be dealt with, 
as is the case this year, they should be dealt with now rather than after the Court 
of Revision. 


/cent 'd. . . 
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In view of the above problem, I have submitted a separate report to Council at this 
time that provides a listing of the expected demands on the 1978 Supplementary- 
Capital Budget, as they are known at this time. I have shown as 'high priority' 
in that report only the $1 859 000 for the shortfall on this present group of 
proj ects . 

In my opinion, the $249 000 requested by the City Engineer for a later spring 
Court of Revision cannot possibly be found from the 1978 Supplementary Capital 
Budget. If Council feels that this second group of petitions must also be 
honoured in 1978, then funds will have to be brought forward from future years 
(1979, '80 & '81). This decision does not need to be made today. These petitions 
would not come before Council until May, although the Engineer will wish a decision 
before that to allow planning of his work." 

The City Manager considers these improvements desirable but notes the financing 
problems set out above. Subject to Coimcil's decision in the matter of Supplementary 
Capital Funds , the City Manager RECOMMENDS that: 

(a) The reports of the City Engineer and Director of Finance regarding local 
improvement projects be adopted together with the details of the Second 
Step report on file in the City Clerk's office. 

(b) The City— owned parcels shown on the list attached to the detailed Second 
Step Report for the Local Improvements be declared assessable. 

(c) The following street be designated a School Collector Street for the 
purpose of Part I of the Local Improvement Procedure By-law: 


7th Avenue, Scotia Street to Brunswick Street 


(d) 


The projects listed in the attached schedule dated January 27, 1978 be 
brought before a Court of Revision to be held at 7:30 p.m., Thursday 
March 30, 1978. 



Recessed Council, November 26, 1970 8 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) ^ ^ 

Report of Social Development 

Committee dated November 20 (cont'd) , 


The report as originally submitted recommended that five citizens 

be memijers of the Planning Advisory Committee and be chosen by various 

organizations in the Grandview-Woodland and Strathcona areas. It was 

suggested however, that this number be increased to six (6) and that 

the total members of the Committee be increased to ten (10) by Mr. 

E. Guerrero, of ATTAC. This matter was discussed by the Committee 

and after having been fully advised that the six persons suggested 

would be fully represented and fully responsible for the representation 

of all citizens in the Grandview-Woodland and Strathcona areas, the 

Committee 

Recommend to the Vancouver City Council, the School Board 
and the Park Board for approval the following: 

1. THAT a Planning Advisory Committee composed of citizens and 
public officials be established to report to the Social Develop- 
ment Committee on the Community Services Centre (Britannia) and 
with responsibilities as outlined in Items 1-4, commencing on 
Page 1 of this report. 

2. THAT an architect bo apjKiintod to produce schematic plans and 
refine cofst cstimatos for tliaL part of ttio Community Servires 
Centre (Britannia) indndod in the current l-'ivo Year Plan and 
that a consultant skillenl in 1.110 development of building pro- 
grammes bo appointed to work with him. 

3. THAT the architect and the dovolopmont consultant work under tlio 
direction of the Director of Planning and report through him to 
the Social Development Committee; in working out their proposals 
there will be close liaison from the beginning and at all stages 
with the Planning Advisory Committee. 

4. THAT funds for the employment of the consultants come from Five 
Year Plan funds for the Community Services Centre (Britannia) . 

5. THAT on approval of the above recommendations the Director of 
Planning, the Director of Social Planning/Community Development, 
the Superintendent of Schools and the Superintendent of Parks 
report to the Social Development Committee on the precise terms 
of reference for the consultants to prepare schematics and costs 
estimates only, together with recommended firms." 


MOVED by Aid. Bird, 

THAT the foregoing report of tlu; Social Dovolopmont Committee 
bo approved. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Bird, 

THAT the Committee of the Whole rise and Report, 

- CARRIED 

MOVED by Aid . Bird, 
SECONDED by Aid. Wilson, 

THAT the report of the Committee of the Whole be adopted. 


- CARRIED 
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MANAGER'S REPORT 


February 9, 1978 

TO: City Manager for Council 

SUBJECT: FEDERATION OF CANADIAN MUNICIPALITIES 

OPERATIONAL RFSEARCH PROGRAM 

CLASSIFICATION: Consideration 


The City Engineer reports as follows : 
" INTRODUCTION 

The Federation of Canadian Municipalities (FCM) is sponsoring a new 
operational research program for municipalities. This program makes 
financial assistance available to municipalities to help them ini- 
tiate, sponsor, or implement research directed at the practical 
solution of municipal problems. FCM hopes this "problem-solving" 
research will have considerable significance for municipalities 
across Canada. This new program is made possible through an initial 
grant to FCM of $200,000 received from the Ministry of State for 
Urban Affairs. Because of their budget constraints, the contribu- 
tions to any one project will not exceed $20,000. Project duration 
must be less than one year. Municipalities who receive support 
of their projects will be expected to contribute at least 15% of 
the total cost of the study. 

PROJECT SUBMISSIONS 

The Engineering Department has submissions for four applicable pro- 
jects. These projects have been identified as requiring attention 
because of the efficiencies that will result in the Engineering 
Department and the cost savings to the City. Current workload is 
such that staff cannot conduct these investigations. The purpose 
of the projects, their benefits to the City and the FCM and City 
share of the costs are summarized for each prospective project as 
follows : 

1. Maintenance Costs of New Materials for Street Constru ction 

to identify the increased street maintenance costs associated 
with the use of new materials and to provide this data spec- 
ifically for the City of Vancouver by analyzing the variables 
related to their type and use (e.g., pavers, durability, 
storage, etc.) and their associated costs. 

the City will benefit from the knowledge of vjhat the real 
costs are for the maintenance of these new materials and 
be able to determine the best materials at the lowest overall 
cost . 

cost sharing: FCM - $5 100 
City - 900. 

2 . Interactive Computer Analysis of Traffic Information 

to develop an interactive computer system for improving traffic 
data analyses. This system will provide Traffic Engineers 
with timely data references and the ability to do current 
analyses of traffic data files. 

the City will benefit by providing both a faster response 
rate to queries by the public and traffic managers for data 
and statistics, and a tool which will allov/ more efficient 
usage of manpov/er for analyses of traffic variables such as 
accidents, volumes and travel characteristics. 

cost sharing: FCM. - $20 000 
City - 4 120 
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3 . Stochastic Equipment Replacement Modelling 

- to refine the City's computer modelling capability for 
evaluating optimum vehicle replacement policies in an 
uncertain economic environment of high fuel costs, high 
inflation and interest rates. 

- the City will benefit by having a tool available to 
better evaluate replacement policies and reduce the 
total annual costs of the City vehicle and equipment 
fleet. 

- cost sharings: F.C.M. - $20 000 

City - $ 4 000 

4 _ Maintenance and Monitoring of Sewers 

- to determine the optimum level of maintenance required 
for a modern sewer system. 

- the City will benefit by having information available for 
analytically determining the economic optimum maintenance 
level required to minimize the total cost of maintaining 
sewers and meeting emergencies such as flooding. 

- cost sharing: F.C.M. - $20 000 

City - $10 000 


These summaries indicate that each of these four projects will 
benefit the City. Further details on the projects may be found 
in the attached proposed submissions to the F.C.M. Council 
approval of these projects does not guarantee acceptance by 
F.C.M. 

If approved by Council and the F.C.M., the F.C.M. share for the 
four projects would be $65 100 while the City's share would be 
$19 020, for a total project value of $84 120. 

Because these projects will benefit the City, the City Engineer 
recommends that the four projects: - 

1. Maintenance Costs of New Materials for Street 
Construction ; 

2. Interactive Computer Analysis of Traffic 
Information ; 

3. Stochastic Equipment Replacement Modelling; 

4 . Maintenance and Monitoring of Sewers 

be approved for submission to the F.C.M. and that funding not 
exceeding $19 020 be approved in advance of the 1978 operating 
budget to cover the City's share of the costs for any projects 
accepted by F.C.M. The projects are listed in the order of the 
priority attached to them by the Engineering Department. 

The City Manager notes that these projects would be funded in 
total about 78% by F.C.M., but that the City share is still 
significant. Approval of only the first three projects would 
reduce the City share to $9 020. The City Manager submits the 
recommendation of the City Engineer for CONSIDERATION. 


FOR COUNCIL ACTIOM SEE PAGE(S) 



MANAGER'S REPORT 

February 7, 1978 

TO: Vancouver City Council 

SUBJECT: Establishing Floor Space Ratio Calculation Base Line 
on Residential Waterfront Properties 


CLASSIFICATION: RECOMMENDATION 


The Director of Planning reports as follows: 


"BACKGROUND 


On January 10, 19 78 Council received and considered a letter from 
the Park Board dated December 20, 1977. In this letter the Park 
Board submitted the following extract from its minutes of December 
19, 1977 on Point Grey Road Building Lines: 

'Resolved: THAT the Board of Parks and Recreation request 
the City Council to instruct the Director of Legal Services 
to proceed as soon as possible to make application under 
the Special Surveys Act, on behalf of the City, to the 
Attorney General for a special survey to be conducted and 
Subdivision Plan #229 be revised in accordance therewith 
to establish the legal northern boundaries of Lots 7-16, 
Block 3, D.L. 540, Group 1, N.W.D., Plan 229.' 

Having considered this letter. Council passed the following motion: 

'THAT the Director of Planning be instructed to draft an 
amendment to the Zoning and Development By-law to establish 
base lines on waterfront lots in residential areas, for the 
purpose of setting a floor space ratio.' 


PURPOSE 


The purpose of this report is to respond to the above resolution 
by examining the existing implications of Floor Space Ratio 
calculations along waterfront residential properties and propose 
an appropriate base line which would be used to determine Floor 
Space Ratios on waterfront properties. 

As well, this report also deals with two Development Permit 
Applications received after Council's resolution of January 10, 1978, 
for development on the north side of Point Grey Road. These two 
D.P.A.'s presently being processed are reported to Council. 

It is noted that the Director of Planning has also been instructed 
to report on "methods of maintaining Point Grey Road property values". 
This work is underway and will be the subject of a subsequent 
report. It is believed that this report should be considered 
separately from the broader qestions of future policy options for 
the Point Grey Road area. 


WATERFRONT RESIDENTIAL PROPERTIES 


In reviewing the need for a F.S.R. base line along Vancouver's 
waterfront residential areas, it is concluded that the need for 
such a line is most necessary on those properties along Point Grey 
Road between Balsam and Dunbar Streets and along Cameron Avenue 
between Dunbar and Alma. These are the areas where the implications 
of Floor Space Ratio have the greatest impact on redevelopment. 

Other waterfront residential properties do not require action at 
this time. Some are currently used for park purposes. Other 
properties not used as park are within zoning categories (eg. 
Agricultural RA-1) that pose minimal concern at this time respecting 
view, height and bulk through redevelopment. Therefore, this 
report has focussed on establishing a F.S.R. calculation line along 
those properties on Point Grey Road and Cameron Avenue as described 
above . 
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POINT GREY ROAD WATERFRONT PROPERTIES 

A survey conducted along Point Grey Road from Alma Street to Balaclava 
Street in 1886 and subsequently registered in 1887 as "Plan 229" 
established a northerly boundary for properties fronting on English 
Bay. A resurvey of the Point Grey Road waterfront in 1929 by George 
Fountain, determined that the MHWM (in most instances) was located 
south of that line established by Plan 229. Because of the legal 
limitations of this survey, conducted between Balsam and Alma Streets 
it could not be registered to supercede Plan 229. In view of this, 
those properties in Blocks 1, 3 and 4, D.L. 540, Plan 229 can use 
Plan 229 in determining their northern boundary (see Appendix I) . 
Because of this, for purposes of F.S.R. calculations, the northerly 
boundary established by the 229 Plan can be used in determining F.S.R. 

Appendix I also illustrates a number of instances where the Fountain 
Survey line establishes a boundary north of that line established by 
Plan 229. Examples of this are those lots along Cameron Avenue, 
and Lots 15 - 22, Block 3, D.L. 540. Therefore, these lots could 
utilize the Fountain Survey line to determine their F.S.R. 

EXISTING FLOOR SPACE RATIOS ALONG POINT GREY ROAD WATERFRONT PROPERTIES 

An analysis was undertaken to establish existing Floor Space Ratios 
and development capacities of Point Grey Road waterfront properties 
(see Appendix ii) . In calculating Floor Space Ratios, existing 
floor areas were established through information obtained from 
British Columbia Assessment Authority files. This information although 
averaged, does, however, indicate for illustrative purposes existing 
F.S.R. 's. Where available, current information obtained through 
recent Development Permit Applications has been incorporated. 

Of the properties along Point Grey Road and Cameron Avenue, complete 
data was available for 69 residences. Of these, 46 were located 
west of Balaclava Street and are affected by Plan 229. It is 
estimated that approximately 59% exceed the permitted 0.60 F.S.R. 
using the Fountain Survey line as a base line determinant. If Plan 
229 is used approximately 37% exceed the permitted 0.60 F.S.R. 
Appendix III attached to this report indicates those properties which 
exceed the permitted 0.60 F.S.R. if either the Fountain Survey or 
Plan 229 is used to achieve maximum lot size. 

DISCUSSION 

The establishment of an F.S.R. base line for purposes of F.S.R. 
calculation would determine a constant line regardless of the shift 
in MHWM. In establishing such a static line a number of alternatives 
have been considered. Such alternatives include: 

1. Establishing, for purpose of a F.S.R. base line the Fountain 
Survey line be used for all properties along Point Grey Road 
and Cameron Avenue . 

2. Establishing, for the purpose of a F.S.R. base line, the Fountain 
Survey line (or a facsimile to it) east of Balaclava, where it has 
been used to determine the depths of the lots and F.S.R. For 
properties west of Balaclava the base line would approximate 

the northern boundaries established by Plan 229. 

3. Establishing, for the purpose of a F.S.R. base line, that a line 
could be described based on the average depth of all lots in a 
particular block or section of Point Grey Road and Cameron Avenue . 

4. Establishing, for the purpose of a F.S.R. base line, that for those 
properties east of Balaclava where the Fountain Survey has been 
used to determine the depths of lots and F.S.R., this line (or 

a facsimile to it) be used as a base line for these properties. 
For properties west of Balaclava on Point Grey Road and Cameron 
Avenue, a combination of the Fountain Survey and Plan 229 be 
used. This means the F.S.R. base line would be established 
along the boundary of either of these lines which is most northerly 
for any particular lot (see Appendix IV) . 
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Of the alternatives examined, it is proposed that alternative 4. 

be used to establish a base line for F.S.R. calculation purposes. 

This would allow those properties which have used the Fountain 

Survey to advantage to continue to do so and would permit others 

where Plan 229 is to advantage, to use this boundary line in determining 

F.S.R. 

The effect of establishing the base line as described would increase, 
in a number of cases the development capacity (floor space) of 
residences. In light of this. Council still retains the option of 
altering the Floor Space Ratio, i.e. from 0.60 to another figure 
to regulate Floor Space Ratios. 

Another controlling factor, respecting development along Point Grey 
Road is the "Building Line" which was established for the purpose 
of controlling development and preserving open space to the north 
of such line. This building line therefore, restricts further 
development beyond this line. 

PENDING DEVELOPMENT PERMIT APPLICATIONS 

The following two Development Permit Applications have been received 
since Council's resolution of January 10, 1978 for development on 
the north side of Point Grey Road: 

1. 3257 Point Grey Road - RS-2 
Development Permit Application No. 79831 

- Filed on January 16, 1978 by Mr. Jonathan Baker for 
Mrs. Ruth Buzzard; 

- To relocate, alter, add to and convert the existing two 
family dwelling to a one family dwelling. 

2. 3541 Point Grey Road - RS-2 
Development Permit Application No. 798 34 

- Filed on January 16, 1978 by Mr. Jonathan Baker for 
Mrs. Ruth Buzzard; 

- To alter, add to, and convert the existing two family 
dwelling to a one family dwelling. 

The drawings submitted with the Development Permit Applications 
depend on site dimensions based on Plan 229 for floor space ratio 
and rear yard setback purposes. 

RECOMMENDATIONS 

The Director of Planning RECOMMENDS: 

A. THAT the Director of Planning be instructed to amend Zoning 
and Development By-law No. 3575 to establish a "base line" 
to be used in the calculations of site area in calculating 
F.S.R.; such line to approximate: 


i) For those properties on the north side of Point Grey Road 
between Trafalgar Street and Balaclava Street, . . . the 
Fountain Survey line (August 5, 1929). 

ii) For those properties on the north side of Point Grey Road 
and Cameron Avenue between Balaclava Street and Alma Street 
. . . the Fountain Survey line (August 5, 1929) or Plan 229 
as registered in the British Columbia Land Registry, whichever 
results in the greater area. 

3. THAT this application be referred direct to Public Hearing. 

C. THAT Development Permit Application Nos . 79831 and 79834 
continue to be processed." 


The City Manager RECOMMENDS that the recommendations of the Director 
of Planning be approved. 

FOR COL'I^CIL ACTION SEE PAGc(S) .^5.2 - 
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MANAGER'S REPORT 


DATE February 8, 1978 


TO: 


Vancouver City Council 


SUBJECT : 


Contract for Field Lighting at Capilano Stadium 


CLASSIFICATION: RECOMMENDATION 


The City Engineer reports as follows: 

"On January 24, 1978, Council approved the recommendation that the normal 
tendering procedures be waived because there was not enough time to fabricate 
poles and material and have the lighting installed for the opening game. Since 
then, Harry Ornest has found another source of equipment that can meet the 
schedule and still make it possible to obtain competitive prices. 

During further discussions, the baseball club now wishes to enter into a 
contract with the City to install the lighting to the City's requirements and 
the Club's time schedule on the basis that the City will pay the costs up to 
a maximum of $350,000 including all the City's out of pocket costs associated 
with the field lighting project and the Club will pay any costs over the 
$350,000. The Club proposes to get other bids for the work and materials. 

The Club wishes to be registered as the 'Vancouver Baseball Club Ltd.' however, 
the Registrar of Companies will probably require that City Council approve the 
use of 'Vancouver' in the name. Approval at this time of the use of the word 
Vancouver in the name of the proposed baseball club, will avoid delays in 
concluding the contract with the ball club. 

I recommend that - 

(i) Sections (a) , (b) and (c) of the motion dealing with letting 
a contract for lighting Capilano Stadium which was passed on 
January 24, 1978 be rescinded. 

(ii) A contract satisfactory to the Director of Legal Services be 
entered into with the ball club to be incorporated by 
Harry Ornest to install new field lighting to the City's 
requirements at cost of which the City's share will not 
exceed $350,000 including the City's expenses. 

(ill) That City approval be given to use of the word 'Vancouver' 

in the name of the proposed company to be called the Vancouver 
Baseball Club Limited or a substantially similar name." 

The City Manager RECOMMENDS that the above recommendations of the City Engineer 
be approved. 


FOR COUNCIL ACTtON SEE PAGE(S) 


REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


I 


FEBRUARY 2, 1978 


A meeting of the Standing Committee of council on Planning 
and Development was held in the No. 1 Committee Room, Third Floor, 
City Hall, on Thursday, February 2, 1978 at approximately 9:30 a.m. 

PRESENT : Alderman Harcourt, Chairman 

Alderman Brown 
Alderman Gibson 
Alderman Kennedy 

ABSENT : Alderman Puil 

ALSO PRESENT : Alderman Bellamy 

Alderman Ford 

CLERK TO THE 

COMMITTEE : M.L. Cross 


RE COMMENDAT ION 

1 . Annual Review 1977/78 - Vancouver City Planning Department 

The Committee considered a memorandum dated January 26, 1978 
from the Director of Planning, forwarding the "Annual Review 1977/78 
Vancouver City Planning Department" (on file in the city Clerk's 
office) . 


The memorandum indicates that the Annual Review evaluates 
the Department's performance in 1977, sets the goals and suggests 
a specific work program for 1978. Mr. R. Spaxman, Director of 
Planning, suggested that members of Council give consideration 
to the jobs identified and adjust the work program where they 
feel it would be desirable. The jobs are listed in two areas 
of priority — category A, first priority (important work which 
can be achieved with current resources) and category B, second 
prior tity (important work which cannot be achieved with current 
resources) . Charts within the Annual Review show the staff 
resources available to each division and a further subdivicsion 
of the staff by work group within each division. 

Mr. R. Spaxman advised that the work program of the Depart- 
ment should be related to major planning concerns i.e.: 

- Overall policies — There is a need to develop overall 
policies which can be used by Council in their decision 
making . 

- Transportation 

- Conservation 

- Economy and Employment 

- Population 
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- Regional growth 

- Vancouver City Planning Commission's work on goals for 
Vancouver . 

- Total cost benefit — The implications that the proposals 
of the senior levels of government will have on the whole 
city (P.N.E., Granville Island, Convention Centre). 

- Development controls 

- Planning goals and objectives 

- Local Area Planning Review 

Mr. Spaxman noted that the 1977/78 work program was not 
produced by a task force. The opinion survey of all staff con- 
cerning the Department's work was carried out. 

With respect to the work program, Mr. Spaxman advised that 
it had been completed before new directions on Light Rapid Transit 
surfaced. He noted that such things as L .R . T . /transportation 
concerns, the Local Area planning Review and the Department's 
input into the Vancouver City Planning Commission's Goals for 
Vancouver Study would affect priorities in the program and 
adjustments would probably be necessary. 

Mr. T. Droettboom, Associate Director ,__advised that the 
Overall Planning Division had been developed into three specific 
groups rather than shifting people within the division from 
job to job. The three groups are Integrative/Service group. 
Residential group and Economic/Transportation group. 

Mr. Droettboom reiterated the Director's feeling that 
the work program of the latter group may have to be adjusted 
due to the Department's involvement in the major Light Rapid 
Transit Study. Another change will be the division's work 
with the industrial development co-ordinator when he arrives. 

Mr. R. Youngberg, Associate Director, advised that the 
Area Planning Division consists of three groups; Site Office 
group, In-House group and R.R.A.P. group. He noted that out 
of a staff of 43 in the division 32 are temporary. The Site 
Office group is responsible for local area planning programs, 
neighbourhood improvement programs and the Local Area planning 
Review. Out of this review will come directions in terms of 
how to do community and area planning as well as how to provide 
a level of service to the various areas of the City. The In- 
House group monitors and report on areas of the City which 
are not included in N.I. P. or local area planning programs. 
Many of the projects on the work program are proposals for • 
City-owned land. The R.R.A.P. group administers R.R.A.P. 
to all eight N. I .P ./R .R.A.P . areas and will be reporting on 
the proposed legislative and budget changes in this area. 
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Mr. D. Hickley, Associate Director, advised that the 
major emphasis of the Policy group of the Central Area Division 
is the preparation of co-ordinated policies for the whole 
central area. The Central Area North group is responsible 
for completion of the Official Development Plan for the Central 
Waterfront, open space and residential policies for downtown, 
design co-ordination and liaison on senior levels of government 
projects in the downtown, completion of West End Policy Plan 
and revisions to West End design guidelines and Official Develop- 
ment Plan. The Central Area South group will be responsible 
for the Granville Island Policy Plan, area development program 
for Area lOB False Creek, Chinatown character area guidelines 
and review of the Fairview Slopes development policies, by-laws 
and design guidelines. 

Mr. A. Floyd, Acting Zoning Planner, advised that the 
Zoning Division consists of the Zoning Administration, Develop- 
ment Permit and Subdivision groups which are responsible for 
the processing of applications to develop, rezone, subdivide 
and strata title property in the City and for reviewing improved 
quality procedures for processing of development control appli- 
cations. Within the Zoning Division is a temporary by-law 
consultant who is currently reviewing and analyzing the zoning 
and development by-law to determine where revision may be 
necessary. He will be recommending revisions and a policy 
and procedural framework to encourage alternative or innova- 
tive means of securing planning policies and objectives and 
to achieve improved development forms. 

The Services Division, under the direction of Mr. A. Geach, 
Assistant Director, is subdivided into four groups; Special 
Services, Urban Design, Graphic Services and Staff Services. 
Mr. Geach advised that the special services group is respon- 
sible for development of job scheduling and cost control system, 
co-ordinating the annual and Semi-annual reviews, preparing 
a report on the City-wide effects of the new Sign By-Law. The 
tr.rban Design group will be preparing reports on the development 
of urban design policies and provide urban design services for 
the Department. The graphic section provides for the graphic 
design and drafting needs of the Department and the Staff 
Services group provides administrative, clerical and steno- 
graphic services . 

Comments from the members of Council are as follows: 

- In the Overall Planning Division work program there is 
an overemphasis of some things in the Integrative/ 
Service group and an underemphasis on the work program 
of the Economic/Transportation group — more emphasis 
should be placed on participation in rapid transit 
studies and the initiation of a transportation/land use/ 
economic overview. The report on downtown growth control 
in context with the Livable Region Program should have 
less priority as the G.V.R.D. is taking a 'go slowly' 
position . 
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- The following items in the Overall Planning Division 
should be put into the first priority category: 

- participate extensively in major transit study 

- examine land use implications of transit decisions 

- participate in goods movement study 

- participate in analysis of P.N.E. proposals 

- analyze convention centre initiatives 

- Emphasis should be placed on pulling together major 
policies on housing. 

- Emphasis should also be placed on assisting the V.C.P.C. 
with their goals for Vancouver. 

- Heritage should be placed in the first priority category - 
the Heritage Committee should have support staff. 

Mr. Spaxman reiterated his comments about major studies 
such as L.R.T. and the V.C.P.C. goals affecting the Department's 
work program. He noted that in order to adjust the work program 
to place any additional jobs into the first priority category. 
Council would either have to remove some of the first priority 
jobs and put them into the second category or add to existing 
staff resources. He requested that the members of Council 
endorse the 1978 work program on the understanding that he 
would report back on the suggested amendments. 

RECOMMENDED 

THAT the 1978 Work Program of the Planning Department 
be endorsed and the Director of Planning be instructed 
to report back on the amendments necessary to accommodate 
priority work on the goals program of the Vancouver City 
Planning commission and the Planning Department input 
into the L .R .T ./Transportation planning concepts. 


The meeting adjourned at approximately 11:20 a.m. 


******* 
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RocoKSod Council, Novomber 26, 1970 9 

BY-LAWS 

1. BY-LAW TO AMEND BY-LAW No, 3575 
BEING T.:E zoning AND DEVELOPMENT 
BY-LAW (two locations) 


MOVED by Aid , Bird , 
SECONDED by Aid. Calder, 

THAT leave be given to introduce a By-law to amend By-law 
No, 3575, being the Zoning and Development By-law, and the By-law 
be read a I'irst time, 

- CARRIED 

MOVED by Aid. Bird, 
SECONDED by Aid. Calder, 

THAT the By-law be road a second time, 

- CARRIED 

MOVED by Aid, Bird, 
SECONDED by Aid, Calder, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in 
the Chair, 

- CARRIED 

MOVED by Aid, Bird, 

THAT the Committee of the Whole rise and report, 

- CARRIED 

The Committee then rose and reported the By-law complete, 

MOVED by Aid, Bird, 
SECONDED by Aid, Calder, 

THAT the report of the Committee of the Whole be adopted, 

- CARRIED 

MOVED by Aid, Bird, 
SECONDED by Aid, Calder, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal, 

- CARRIED 

(The By-law received three readings) 

2, BY-LAW TO AMEND BY-LAW No, 4462 
BEING THE SHOPS CLOSING BY-LAW 

MOVED by Aid , Adams , 
SECONDED by Aid, Caldor, 

THAT Ic^avc^ ho givcm lo i n trod uc (> ;i By-law to nmcMid By-law 
No, 4462 bcM ng Ihc^ Shops Closing By-law mui llu' By-law !)(< r(<;ul a 
I' i rs ( ( i m(> . 

- CAKUIKI) 

MOVED by Aid , Adams, 
SECONDED by Aid, Caldor, 

T-IAT tho By-law be road a second time, 

- CARRIED 

MOVED by Aid, Adams, 
SECONDED by Aid, Calder, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in the 
Chair, 

- CARRIED 

MOVED by Aid, Adams, 

THAT the Committee of the Whole risc^ and report, 

- CARRIED 

The Committee then rose and reported the By-law complete, 

cont 'd . . . , 
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STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


FEBRUARY 2, 1978 


A meeting of the Standing committee of council on Planning 
and Development was held in the No. 1 committee Room, Third Floor, 
City Hall, on Thursday, February 2, 1978 at approximately 1:30 p.m. 

PRESENT : Alderman Harcourt, chairman 

Alderman Brown 
Alderman Gibson 

Alderman Kennedy (Items 1, 2 and 

part of 3) 

Alderman Puil 

CLERK TO THE 

COMMITTEE : M.L. Cross 


RECOMMENDATION 


1 . Request for Demolition - Englesea Lodge - 2046 Beach Avenue 

The Committee considered a report of the City Manager 
dated January 17, 1978 (copy circulated), prepared by the Super- 
visor of Properties as a result of a letter from a West End 
resident suggesting that Englesea Lodge should be demolished 
and the site developed for the intended park use. The letter 
contends that the City is providing subsidized housing, that 
the housing shortage has declined and the City is competing 
with privately- owned rental units. The Supervisor of Properties 
advises that the rentals at Englesea Lodge have been increased 
in compliance with the limits set down by the Rentalsman, but 
because of the limitations the rents have not reached market 
rental for comparable accommodation. 

The report states that Englesea Lodge was purchased in 
1967 to complete the acquisition of public park along the 
English Bay waterfront, utilizing Parks funds (50 %) 
and the Land Purchase Fund (50%) for a total of $375,000. 
Council's approval to purchase stipulated that the City should 
operate the building as an apartment for 10 years or until 
the Land Purchase Fund was reimbursed . The Land Purchase Fund 
($187,500) was reimbursed in 1975. The report states that 
on March 12, 1974 Council included Englesea Lodge in the 
overall proposal to renovate City-owned buildings for compliance 
by 1977 with the Fire By-law. On June 11, 1974 council ap- 
proved the retention of Englesea Lodge for an estimated three 
years beyond the 1977 target date because of the scarcity 
of West End housing and to allow amortization of the reno- 
vation costs expected for the building. The Fire Warden and 
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Clause No. 1 continued ; 

the provincial Fire Marshal have recently inspected the building 
and have ordered that the work necessary to bring it up to 
By-law requirements must be commenced within a 90-day period. 

The Supervisor of Properties put forward the following 
alternatives for the Committee's consideration: 

(i) Council may wish to rescind the motions of March 12, 
1974 and of June 11, 1974 whereby the retention of 
Englesea Lodge was extended for three years and give 
the tenants notice to vacate within a maximum of one 
year and authorize the Supervisor of Properties to 
demolish the building when vacant. This will neces- 
sitate an appeal to the Fire Marshal for a phase-out 
extension prior to demolition. 

OR 

(ii) Carry out the alterations for compliance with the 

Fire By-law at an estimated cost of $98,000 and retain 
the building. Net revenues to be received up to 
December, 1978 will pay the cost of bringing the 
building up to Fire Warden and Provincial Fire Marshal's 
requirements . 

The Chairman acknowledged the presence of several concerned 
tenants of Englesea Lodge and accepted their brief dated 
January 19, 1978 (copy circulated) - 

Park Board Chairman, I. Bain and Park Commissioners, Fowler 
and Livingstone were present. Commissioner Bain advised that 
the Park Board on December 5, 1977, after considering the 
Manager's report on the retention or demolition of Englesea 
Lodge and in view of the extensive repairs necessary to comply 
with the 90-day order, resolved: 

" That the Board request the City Council to approve 

demolition of Englesea Lodge subject to satisfactory 
resettlement of the occupants, and further, the Board 
recommends that no funds be expended to make the building 
comply with Fire Marshal requirements." 

In response to a statement with respect to tax dollars 
being utilized for renovations to Englesea Lodge, Mr. G. Jordan, 
Supervisor of Properties, advised that there is money in a 
surplus revenue fund from the rentals derived from Englesea 
Lodge. The 1978 revenue plus this reserve would pay the 
$98,000 estimated to upgrade the building. No City tax dollars 
would be used. 

Members of the committee felt that Englesea Lodge should 
remain until 1980. They also requested that the Park Board 
consider methods of constructing the Stanley Park seawall 
around Englesea Lodge. 


cont ' d 


268 


Report to Council 

Standing Committee of Council 

on Planning and Development 

February 2, 1978 (II-3) 
Clause No. 1 continued : 

After discussion, the Committee, 
RECOMMENDED 

THAT the Council actions of March 12, 1974 and June 11, 
1974 be reaffirmed and that the Supervisor of Properties 
be instructed to carry out the alterations of Englesea 
Lodge for compliance with the Fire By-law at an estimated 
cost of $98,000 and retain the building until 1980. 

2 . List of Outstanding Matters 

The Committee considered a list (on file in the City Clerk's 
office) of matters outstanding to the Committee as of December 30, 
1977. 

RECOMMENDED 

THAT the list of outstanding matters as of December 30, 1977 
be received. 


progress Report - Central Waterfront - Official Development 
Plan 


The Committee considered a report of the City Manager 
dated January 26, 1978 (on file in the City Clerk's office), in 
which the Director of Planning outlines progress on the prepara- 
tion of the draft Official Development Plan for the Central 
Waterfront . 

Council, on March 8, 1977 approved recommendations of 
the Standing Committee on Planning and Development, that the 
Planning Department circulate to interested parties an informa- 
tion brochure summarizing the draft development controls and 
current developments for the Central Waterfront and hold a 
public information meeting. 

An information brochure was circulated to all interested 
parties in April, 1977, however, a public information meeting 
became premature when the major waterfront property owners 
(Marathon Realty, Canadian Pacific Rail and National Harbours 
Board) indicated concerns over the effectiveness of the draft 
Official Development Plan and felt that it needed major 
improvement . 

A revised draft of the Official Development Plan dated 
October 28, 1977 was prepared. 

On November 8, 1977, the Director of Planning held a 
joint meeting with the property owners, related government 
agencies (Bureau of Transit, G.V.R.D.) and other City Depart- 
ments (Parks Board, Engineering) to discuss the revised draft 
Official Development Plan. General support was expressed but 
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the Director of Planning for the G.V.R.D. expressed concern 
that the G.V.R.D. Board might withhold full "urban" designation 
because the revised document allowed for too much flexibility 
for future amendments which might be in conflict with Regional 
objectives . 

Since the G.V.R.D. Board approval is necessary for the 
rezoning. Planning staff have been meeting with G.V.R.D. officials 
to resolve this issue. 

At a meeting on January 25, 1978, the G.V.R.D. Director 
of Planning agreed to support the revised draft Central Water- 
front Official Development Plan subject to stated agreements 
in the document that would require G.V.R.D. Board approval to 
amendments affecting Regional objectives as stated in the 
Official Development Plan. 

Since the current draft Central Waterfront Official Develop- 
ment Plan is significantly different from the previous draft 
considered by Council on March 8, 1977 the Director of Planning 
feels it is more appropriate to bring it back to Council for 
consideration prior to referral to a Public Hearing. 

The Planning and Development Committee also recommended 
that the draft Official Development Plan be amended to include 
a section on Interim Uses wherein the proposed uses will be 
listed and a minimum life span of ten years allowed. Such 
an amendment is included in the current draft Official Develop- 
ment Plan. 

The Committee also approved in principle the National 
Harbours Board proposal for a Market on the Central Waterfront, 
subject to approved funding and appropriate City officials 
being involved. This has been accomplished and a Market is 
currently operating . 

Planning staff is currently in the process of finalizing 
the revised draft Official Development Plan in accordance with 
the agreements reached with the various owners, government 
agencies and City departments . 

A final report on the Central Waterfront will be forwarded 
to the Conunittee in March, 1978 leading to public hearing and 
G.V.R.D, approval later in April. 

Alderman Kennedy advised that he had attended a G.V.R.D. 
Sub-Committee meeting on February 1, 1978 where a motion 
to recommend approval of the rezoning from "IND" to "URB " 
was defeated. The members of the Sub-Committee felt that as 
the Official Regional Plan is currently being revised no 
major decision should be made on changing any designation 
until the study is completed. It was also felt that as the 
National Harbours Board has control .over most of the area 
concerned no decision should be made until their plans are 
unveiled . 
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A member of the Committee expressed concern that the 
G.V.R.D. had considered the matter prior to the Official Devel- 
opment Plan being formally presented to them. Mr. R. Spaxman, 
Director of Planning advised that he believed the G.V.R.D. 
Director of Planning had merely presented a progress report 
to the Sub-Committee on his concerns regarding the Official 
Regional Plan and the amendments agreed to between G.V.R.D. 
and City planning Department staffs, however, it appears 
the Sub-Committee decided to vote on a designation without 
the benefit of the City's presentation. He felt that the 
decision might be altered at a later date when more informa- 
tion is available to the G.V.R.D. Board. He agreed to look 
into the matter. 

After further discussion, the Committee 

RECOMMENDED 

THAT the report of the City Manager dated January 26, 
1978 be received and the Director of Planning be 
instructed to obtain more details on the G.V.R.D. Sub- 
Committee's decision and report back. 

(Alderman Kennedy left the meeting during the discussion 
of this item.) 

4. Application of R.R.A.P. to City-owned Properties in 
Riley Park 

The Committee considered a report of the City Manager 
dated January 16, 1978 (copy circulated) , in which the Director 
of Planning outlines the investigations of the Planning Depart- 
ment and Properties Division with respect to the economics 
of applying R.R.A.P. to City-owned houses in the Riley Park 
area as directed by Council on July 26, 1977. The report 
outlines objectives of the Residential Rehabilitation Assistance 
Program as put forward by the Federal Government to both 
resident home owners and landlords: 

"To improve the housing conditions of low and moderate 
income people through assisting in the repair and 
conservation of existing residential buildings." 

The report also described the parameters for applying 
R.R.A.P. to City-owned properties taking into account the 
Federal Government objective and the Riley Park Citizens ' 
N.I. P. Planning Committee's objectives i.e.: 

a) To insure the upgrading of those properties as part 
of the neighbourhood's overall improvement efforts. 

b) So that the City would act as an example that might 
'Stimulate renovation action by other local property 
owners . 
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On the basis of the parameters outlined in the report. 
City-owned properties in Riley Park were evaluated and two 
properties were suggested — 4620 John St. with improvements 
estimated at $2,950 and 4896 Walden St., $2,750. The Director 
of Planning and Supervisor of Properties agreed that these 
two properties should be rehabilitated utilizing the maximum 
$2,500 forgivable loan ceiling, with City funds being used 
to complete rehabilitation of each premise. 

RECOMMENDED 

THAT the Supervisor of Properties be directed to under- 
take rehabilitation of the City-owned premises at 
4620 John St. and 4896 Walden St. by 

a) applying for R.R.A.P. funds to the maximum $2,500 
forgivable loan ceiling for each premise; and 

b) utilizing existing funds from Maintenance Account 
No. 5903/0140 as required to complete rehabilitation 
of each premise. 

The meeting adjourned at approximately 3:10 p.m. 


******* 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


February 2, 1978 


A meeting of the Standing Committee of Council on Finance and 
Administration was held on Thursday, February 2, 1978, at 3:30 p.m., 
in the No. 3 Committee Room, third floor. City Hall. 


PRESENT; 


Alderman Brown (Chairman) 
Alderman Gibson 
Alderman Puil 


ALSO 
PRESENT; 


Alderman Ford 


ABSENT 


Alderman Gerard 
Alderman Marzari 


CLERK 


G. Barden 


RECOMMENDATION 

1. Newsletter Insert for 1978 Tax Bill 

The Committee considered the attached Manager's Report dated 
January 24, 1978 wherein the Director of Finance reported on a 
brochure or newsletter to the taxpayers which has been included with 
the tax bill. The newsletter includes messages from the Mayor and 
Council and allows many departments and boards to put forward important 
messages and provides a picture of the budget. Previous newsletters 
have included messages from the School Board and GVRD and this could 
be done again if the Committee wishes. The total cost would be 
approximately $6,000 plus $1,900 for wider distribution in the high 
density apartment districts if included. 

The Director of Finance reported that there has been problems 
getting the materials from the School Board on time for inclusion 
in the newsletter. 

Following further discussion, it was 

RECOMMENDED 

A. THAT a newsletter similar to that distributed in 1977 
be prepared and distributed in 1978 via the tax bills, 
at an approximate cost of $6,000.00. 

B. THAT Mr. Bud Elsie be retained to co-ordinate the 
design, layout editing and production of the newsletter 
at an approximate cost of $550.00. 

C. THAT a committee consisting of the Mayor, The Chairman 
of the Finance and Administration Committee, the City 
Manager and the Deputy Director of Finance review and 
approve the content of the newsletter. 

D. THAT the wider distribution of the newsletter in the 
high density apartment districts of the City, at an 
additional approximate cost of $1900.00 be approved. 


cont 'd 
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Clause #1 conjiinued ; 


E. THAT the School Board and GVRD be invited to submit 
material for the newsletter, providing their 
material is submitted in time to be co-ordinated by 
the Consultant for inclusion in the newsletter. 


2 . Federal Employment Progrcun - 
Young Canada Works (1978) 

On January 24, 1978 City Council approved participation in 
Young Canada Works (1978) and passed the following motions: 

(a) THAT the City participate in Young Canada Works (1978) 
to a maximimi of $90,000, with this amount being 
approved in advance of the 1978 Revenue Budget; 

(b) THAT the Standing Committee on Finance and Adminis- 
tration be authorized to select the proposals to be 
submitted to Canada Manpower and to establish priori- 
ties among the projects; 


(c) THAT the City Engineer or his representative be 
authorized to sign the application forms and the 
agreement on behalf of the City and to make minor 
adjustments where required. 

The Committee considered 27 projects of which the City's share 
total $162,215. The Permits and Licenses Department withdrew their 
project "Energy Usage Analysis - Civic Buildings" pending a possible 
alternative proposal submitted under a different funding authority. 

It was noted that the Park Board would allocate funds for the 
City portion of projects #17 "Captain Cook Park" and #21 "Stanley 
Park Zoo" and half of the City's share of project #19 "Jericho Park" 
(listed in the attached summary sheet) if they were approved for Young 
Canada Works (1978). In regard to Project #18, Champlain Heights 
Development, the Committee was advised that the 1977 Council approved 
recommending to the 1978 Council that $1.5 million be included in 
the 1978 Supplementary Capital Budget for the start of community 
facilities in Champlain Heights. The 1978 Council has not yet 
dealt with the 1978 Supplementary Capital Budget but will presumably 
include substantial sums for the community facilities development. 
Therefore, the City's share of this particular Young Canada Works 
Project ($36,176) should come from whatever fund Council does 
approve in the 1978 Supplementary Capital Budget and not from the 
$90,000 maximum approved for the Young Canada Works Program. The 
timing of the project is such that it is not likely to be started 
until after Council has provided funds for Champlain Heights and 
therefore there should not be any problem approving submission of 
this item to the government as a priority one and having it approved. 

The Committee established priorities for each project as follows: 

Priority No. 1 


I!. 


Department 


Project 


City Share 


Health 
Library 


Police 

Permits & Licenses 


Microfilming Police Record 
Vending Machine Review 
Excursions 78 
Library Historical Photos 


10,312 
3,998 
4,206 
3,222 


cont 'd. . . . 
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Clause #2 continued; 

Department Project City Share 

Planning Documentation Heritage 

Buildings 2,374 

Riley Park Upkeep 3,958 

Vancouver Street Trees Inventory 4,965 

Kensington Home Repair 3,958 

City Clerk - Archives Project Build 1,939 

Park Board Captain Cook Park (23,912) 

Champlain Heights Development (36,176) 

Jericho Park 13,207* 

Stanley Park Zoo (19,519) 

Drama Mobile 2,819 

Clear Capilano 3,606 

Sports/Recreation for Handicapped 7,088 

Route 78 7,776 

Art Outdoors 2,061 

Travel 78 6 ,667 

82,156 

Priority No. 2 

Department Project City Shaire 

Health Health Library Promotion 4,189 

Library Computerized Systems 10,242 

Park Board Park Planning Facility Research 7,477 

Sport Field Survey 2 , 567 

24,475 

Priority No. 3 

Department Project City Share 

Health Comsign 11,74 3 
Library Library Resources - Corporation 

Clippings 895 

Planning Social Physical Profiles 3,390 

Commercial Evaluation - 

Kingsway/Knight 3,380 

19,408 


Following further discussion, it was 
RECOMMENDED 

(A) THAT all projects listed under Priority No. 1 be sub- 
mitted to the Federal Government for funding under 
Young Canada Works (1978) , and all projects listed 
under Priority No. 2 be submitted for substitution 
purposes only for projects listed under Priority No. 1 
that do not receive Federal approval. 

(B) THAT the City Manager be authorized to establish prio- 
rity among projects submitted if requested during the 
Federal review process. 

(C) THAT the source of funding for the City's share of 
project #18, Champlain Heights Development, in the amount 
of $36,176 be the 1978 Supplementary Capital Budget. 

cont 'd . . . 

* Park Board funding for the City share 

** Supplementary Capital Budget for the City share 

*** Park Board will fund half of the City share of this project 
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3. Greater Vancouver Artists Gallery Society Budget 

The Committee considered the attached Manager's Report dated 
January 12, 1978 wherein the Director of Social Planning reported 
on the Greater Vancouver Artists Gallery Society's budget for the 
period January 1 to December 31, 1978. 

The Director of Social Planning also circulated at the meeting 
a report dated February 2, 1978 outlining the reasons why he recom- 
mended that the City Council continue to provide a modest sum 
($6,168 in 1978) to the Artists Gallery, summarized as follows: 

The Civic art collection, 3120 pieces, has a book 
value of about $300,000 making it an important 
City asset. 

- In 1976 City Council approved $12,006 as its share of 

the Artists Gallery budget. The net expenditure was 
$11,165. In 1977 City Council approved $15,998 but 
only $9,661 was spent. For 1978 we are requesting 
$6,168, a reduction of $9,830 over last year. We 
were able to increase the Provincial share of the 
budget from $5,000 in 1977 to $7,500 in 1978. There 
is no reason to think Provincial funding will not 
continue to increase. 

It provides employment for approximately 10 people who 
will lose their jobs if it is discontinued. 

- Office buildings will once again be bare and austere 

at City Hall and many buildings throughout the City. 

- Nobody has calculated the cost of closing down the 

Artists Gallery; considered the administrative dif- 
ficulties associated with removal, storage and/or 
disposal of the art; assessed the negative economic 
impact for local art dealers resulting from place- 
ment of 3,000 pieces of art on the market. In fact, 
the Director of Social Planning questions the 
propriety of the City selling art which has been 
provided mainly by Federal funds for public benefit, 
to private parties. 

The City Manager reported as follows: 

" The Artists Gallery was identified in the Departmental Review 
of Social Planning for further review by the Mayor and City 
Manager. Accordingly, when this report was presented, it was 
examined by Finance and this office in some detail. The 
following comments arise from that examination: 

1. The 1977 budget assumed the Society would generate 
$2500 from the sale of art work. However, no revenue 
was generated and none is budgetted for in 1978. 

There are, however, funds included for work to increase 
the City's collection through Canada Works. 

2. The total budget for 1978 is 30% higher than provided for 
in 1977. 

3. An additional $4,284 is being provided through cost sharing 
under the Canada Works Program, for a total of $10,400. 

4. Staffing proposed in the 1978 budget is increased over 1977 
(as a result of the City requesting Society personnel to 
remove and hang the art works on location) . 


cent 'd 
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Recessed Council, November 26, 1970 10 

BY-LAWS (cont'd ) 

By-law to Amend By-law No, 4462 

being the Shops Closing By-law (cont 'd ) 

MOVED by Aid , Adams, 
SECONDED by Aid. Calder, 

T-IAT the report of the Committee of the Whole be adopted, 

- CARRIED 

MOVED by Aid , Adams, 
SECONDED by Aid, Calder, 

Ti AT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal , 

- CARRIED 

(The By-law received three readings) 

3. BY-LAW TO AMEND BY-LAW No, 3575 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW (roof signs) 


MOVED by Aid. Linnell, 
SECONDED by Aid. Calder, 

THAT leave be given to introduce a By-law to amend By-law 
No, 3575, being the Zoning and Development By-law, and the By-law 
be read a first time. 

- CARRIED 

MOVED by Aid. Linnell, 
SECONDED by Aid. Calder, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Linnell, 
SECONDED by Aid. Calder, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in 
the Chair, 

- CARRIED 

MOVED by Aid. Linnell, 

THAT the Committee of the Whole rise and report, 

- CARRIKD 

Thc^ CommittcHi Ihvn rosc^ and rc^portinl thc^ Hy-law complc^tc^, 

MOVKD by Aid . Li nnol 1 , 
SECONDED by Aid, Caldor, 

THAT the report o I thc^ Commit Lec^ o 1 thc^ Wholc^ bo adopted, 

- CARRIED 

MOVED by Aid. Linnell, 
SECONDED by Aid, Calder, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal , 

- CARRIED 


(The By-law received three readings) 
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Clause #3 continued ; 

The examination of the Social Planning Departmental Review by 
the Mayor, City Manager, and the consultants concluded that 
the Artist's Gallery would be an appropriate area to reduce 
expenditure if Committee and Council establish this direction. 

Accordingly, the City Manager RECOMMENDS that either: 

a) The Director of Social Planning be instructed to initiate and 
report on a suitable process and time frame for discontinuing 
the Artist's Gallery 

or 

b) Consideration of this matter be deferred until the budget 
roviev;, vs?hen similar matters will be examined by Committee, 
and, in the interim; funding be provided on a month to month 
basis at the level requested in this report. " 

The Director of Social Planning stated that the staff would be 
in a very tenuous position if the matter is deferred for two months. 

During the ensuing discussion, it was suggested that the 
Director of Social Planning look into selling some of their less 
desirable items and set up a maximum number of pieces that should 
be retained by the City. It was felt that there would eventually 
be storage problem if the collection keeps on growing at its 
present rate. 

Following further discussion, it was 

RECOMMENDED 

A. THAT $6,168 be approved in advance of the 1978 budget 
for the Greater Vancouver Artists Gallery Society for 
management of the Civic Art Collection which is under 
their jurisdiction for the period January 1st, 1978 
to December 31st, 1978; 

B. THAT a new agreement be drawn up to cover this period 
to the satisfaction of the Director of Social Planning 
and the Director of Legal Services; 

C. THAT as in the past, revenues from the sale of art be 
supplied as a reduction against the City's cost of the 
contract and the Artists Gallery. 

4 . Point Grey Road Property Taxes 

On December 6, 1977, during discussion of the possible acquisi- 
tion of a property on Point Grey Road, City Council questioned the 
possibility of using tax revenues to purchase properties in this 
area, and the following motion was passed: 

"THAT the Director of Finance report to the Standing 
Committee on Finance and Administration of the feasi- 
bility of taxes paid by property owners in the Point 
Grey Road area being utilized to purchase properties 
in the area for civic use." 

The Committee considered the attached Manager's Report dated 
January 19, 1978 wherein the Director of Finance outlined the reasons 
why he could not support the proposal. He suggested that if it is 
Council's priority to purchase property on Point Grey Road, Council 
could set up a Point Grey Property Acquisition Reserve fund and 


cont'd. 
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Clause #4 continued ; 

allocate a certain amount annually for purchases of strategic 
properties . 

It was noted that the Director of Planning is preparing a 
report for the Standing Committee on Planning and Development on 
specific proposals aimed at maintaining Point Grey Road property 
values at a level that would enable the City to carry out its long 
range acquisition policy. 

Following further discussion, it was 

RECOMMENDED 

THAT the Manager's Report dated January 19, 1978 be 
received for Information. 


The meeting adjourned at approximately 5:20 p.m. 


* * * * * 
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j PART REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
I ON PLANNING AND DEVELOPMENT 


FEBRUARY 9, 1978 


A meeting of the Standing Committee of Council on Planning 
and Development was held in the No. 2 Committee Room, Third Floor, 
City Hall, on Thursday, February 9, 1978 at approximately 1:30 p.m 


PRESENT 


Alderman Har court. Chairman 
Alderman Gibson 
Alderman Kennedy 
Alderman Puil 


ABSENT : 


Alderman Brown (civic business) 


CLERK TO THE 
COMMITTEE 


M.L. Cross 


CONSIDERATION 

1. Developing a Conserver Society Program for the City 
of Vancouver 


The Committee considered a report of the City Manager dated 
February 1, 1978, forwarding a report of the Director of Planning, 
City Engineer, Director of Permits & Licenses and Director of 
Finance ('^'^piec circulated) which describes a set of programs 
that will enable the City to develop a deeper understanding of 
the implications of energy and resource issues for its operation. 
Under these programs the City would make a limited commitment 
of funds to carry out studies and gather the information required 
for Council to respond to the implications of a Conserver Society. 

Mr. K. Dobell, City Manager's office, advised that this 
report responds to a Council motion of June 14, 1977 establishing 
a Steering Committee of the Planning and Development Committee 
to work with staff on the development of a Local Conserver 
Program and requesting other levels of government for co-opera- 
tion and financial support for Vancouver at, a pilot conserver 
city . 

Mr. R. Skinner land. Overall Planning Division, indicated 
that a twelve-month audit program to examine the efficiency 
of the City's operations and to evaluate the potential for 
reducing energy costs, would be an initial step in developing 
a conserver society program for Vancouver. The audit would be 
carried out by a temporary Energy Conservation Officer assigned 
to the Building Construction & Maintenance Division of the 
Department of Permits & Licenses. With temporary support staff 
and consultants a budget of $48,000 would be needed. 


cont ' d 
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Clause No. 1 continued : 

It was pointed out that i.f a 5% reduction of the $600,000 
annual energy cost is achieved, the City would save $30^000 
in every year after the changes have been implemented. 

The officials recommended: 

1) That a twelve-month Energy Conservation Program be 
established . 

2) That the program be co-ordinated by a temporary position 
of an Energy Conservation Officer, classification to be 
subject to review and report by the Director of Personnel 
Services, reporting to the Assistant Director, Construction 
and Maintenance Division in the Permits and Licenses 
Department . 

3) That funds for the program in the amount of $48,000 
be provided from the 1978 budget in advance of budget 
approval . 

4) That Council formally review the program at the end of 
the twelve-month period. 

The City Manager recommended that the officials ' recommenda- 
tions be approved . 

Members of the Committee agreed that a Conserver Society 
Program is necessary but some felt that it should be done in-house'. 
If there was no staff available, perhaps the work should be 
done by graduating University students with the possibility 
of utilizing senior government contributions for student employ- 
ment. 

Mr. Dobell noted the concerns with respect to the amount 
of money, but advised that the officials had gone over this 
at great length and concluded a temporary specialized technician 
should be hired to work under the direction of Mr. A. Langley, 
Assistant Director, Building Construction & Maintenance Division 
of the Department of Permits & Licenses . Even if part-time 
summer students were hired, someone would be needed to pull 
the information together . 

Mr. R.c. Boyes, Deputy city Engineer, advised that some 
of the evaluation work with respect to the City's equipment 
and street lighting would be done with present staff. The 
question of looking at buildings with respect to an energy 
audit would need to be done by a specialized person. Graduate 
students would not have that kind of experience in two or four 
months to do the work . 

After a lengthy discussion the Committee agreed to refer 
the matter to Council for decision, without any recommendation 
from the Committee . The City Manager was requested to report 
on the question of utilizing University students. 

The meeting adjourned at approximately 3:00 p.m. 



CITY OF VANCOUVER 
SPECIAL COUNCIL - FEBRUARY 16, 1978 
PUBLIC HEARING 

A Special Meeting of the Council of the City of Vancouver was 
held on Thursday, February 16, 1978, at 7:30 p.m., in the Renfrew 
Community Centre, 2929 East 22nd Avenue, for the purpose of holding 
a Public Hearing to amend the Zoning and Development By-law. 

PRESENT ; Deputy Mayor Brown 

Aldermen Bellamy, Ford, Gerard, Harcourt, 
Marzari, Puil and Rankin 

ABSENT: Mayor Volrich (Civic Business) 
Alderman Gibson 

Alderman Kennedy (Civic Business) 
CLERK TO THE COUNCIL: H. Dickson 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Rankin, 
SECONDED by Aid. Ford, 

THAT this Council resolve itself into Committee of the Whole, 
Deputy Mayor Brown in the Chair, to consider proposed amendments 
to the Zoning and Development By-law. 

- CARRIED UNANIMOUSLY 

To aid the public present for the hearing, the Clerk read 
from the agenda that the Council had before it. 

1. Rezoning - N/W Corner of East 14th 
Avenue and Nootka Street 


An application was received from Mr. J.G. Redmond of the 
Greater Vancouver Housing Corporation to rezone Lot 21, Block A, 
Section 43, T.H.S.L., Plan 11660 being the northwest corner of 
East 14th Avenue and Nootka Street 

From: RS-1 One Family Dwelling District 

To: CD-I Comprehensive Development District. 

The proposed CD-I By-law would restrict the form of 
development as follows: 

Uses - a maximum of 48 dwelling units for physically handi- 

capped individuals and their families. 

accessory uses customarily ancillary to the above 
(including off-street parking). 

subject to such conditions as Council may by resolution pre- 
scribe. 

Floor Space 

Ratio - Not to exceed 0.875 

In computing the floor space ratio the floor area of 
the building shall include the total area of all floors 
of all the building on the site, including accessory 
buildings (measured to the extreme outer limits of the 
building), except for areas of floors used for parking 
purposes and areas of cellars which are used as heating, 
laundry rooms and storage. 

In addition, balconies, canopies, sundecks and other 
appurtenances which in the opinion of the Director of 
Planning, are similar to all the foregoing, may be 
excluded from floor area provided that all such items 
do not exceed eight per cent of the permitted floor 
area. 

cont'd. . . . 
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Rezoning - N/W Corner of East 14th 
Avenue and Nootka Street (cont'd) 

Height - Not to exceed 3 storeys and cellar, nor 28 ft. measured 

from the average grade of the lane as determined by the 
City Engineer. 

Off-street 

Parking - Spaces shall be maintained in accordance with Section 

12 of Zoning and Development By-law No. 3575, provided 
that parking spaces for residential uses shall be 
assessed at a minimum of one parking space for every 
two dwelling units pursuant to subsection 1(6) of 
Schedule B which forms part of Zoning and Development 
By-law No. 3575 and meeting the standard requirement 
for parking for the physically disabled. 

And subject to the following conditions: 

(i) That the detailed scheme of development in a Develop- 
ment Permit Application be first approved by the 
Director of Planning following advice from the Urban 
Design Panel, having due regard to the overall design, 
provision and maintenance of landscaping, vehicular 
ingress and egress including emergency vehicle access, 
off-street parking, garbage collection and provision 
of usable amenity areas including outdoor open space. 

(ii) That the form of development is not to be materially 

different from the plans labelled "G.V.H.C. Handicapped 
Housing" dated July 1977 and stamped "Received, City 
Planning Department, August 19, 1977". 

It is to be noted that the foregoing regulations and conditions 
are based on the understanding that the proposed development is 
to provide residential accommodation for families (at least one 
member of which is physically handicapped) of low income under 
the provisions of the National Housing Act. 

Should the above conditions not be complied with by the appli- 
cant within 180 days from the date of the Public Hearing, then 
the approval granted at the Public Hearing shall expire. 


Any consequential amendments. 

Amend the Sign By-law No. 4810 to establish sign regulations 
for the newly established CD-I By-law. 

Mr. R. Scobie, Zoning Division of the Planning Department, 
reviewed the application and gave a brief verbal description of 
the physical characteristics of the building and the site and 
pointed out that the Director of Planning was not prepared to 
recommend approval of the application but had submitted a revised 
proposal for a scaled-down development (copies of which were before 
Council) . 

(At this point in the proceedings. Aldermen Harcourt and 
Marzari joined the meeting.) 

The Deputy Mayor called for speakers for or against the 
application and representations were received as follows: 

Mr. W.E. Casson, Director of Housing, Greater Vancouver 
Regional District, advised Council that the development 
is proposed following discussions by the Housing Corporation 
with the Social Planning and Review Council (SPARC), 
Canadian Paraplegic Association, Handicapped Resource Centre 
and other agencies and is for physically handicapped persons 
and their families. 

cont'd. . . . 
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Rezoning - N/W Corner of East 14th 
Avenue and Nootka Street (cont'd) 

Mr. Casson distributed copies of a brief dated February 
7, 1978 (copy on file in the City Clerk's Office), which 
showed that a survey of the handicapped indicated that 
39% of handicapped persons pay more than 45% of their 
income to housing and that therefore there is a great 
need for housing to accommodate the disabled. 

Mr. Casson noted that the Director of Planning had suggested 
that the density of the development be reduced from .8 75 to 
.75 and said that because the proposed building contains 
special ramps, wider hallways and entrances, that it should 
be treated as a special case and the greater floor space 
ratio should be permitted. 

Mr. Casson reported that since the proposal was considered 
by the Council's Planning and Development Committee on 
December 15, 1977, the building has been scaled-down from 
4 8 dwelling units to 45 units. Mr. Casson urged that the 
application be approved. 

Mr. Tom Parker representing the Canadian Paraplegic 
Association and the G.F. Strong Rehabilitation Centre, 
commended the architects for the design of the building, 
pointed out that handicapped persons have experienced 
extreme difficulty finding suitable accommodation and urged 
that the application be approved. 

Mr. Ken J. Scherling, 3069 East 16th Avenue, suggested that 
the proposed site is less than desirable for residential 
accommodation for the following reasons: 

- there is a high noise level from nearby Grandview Highway 
with its adjacent railway tracks 

- there are noise producing industries in the area 

- there could be traffic problems as 14th Avenue is not a 
through street and it is impossible to make left turns 
on to Grandview Highway. 

Mr. Scherling also pointed out the proposed parking ratio 
of one space per two units is inadequate, that there is no 
playground in the vicinity, there is a lack of adequate 
shopping facilities, there are rats in the creek that runs 
alongside the subject property and that the creek is hazardous. 
He urged the application be refused. 

Mr. D.F. Burges, 3020 East 15th Avenue, spoke in opposition 
to the application and stated the creek adjacent to the 
property gives off a stench, that there are rats along the 
creek and that the creek itself is dangerous. 

Mr. Barry Goodwin, Central Mortgage and Housing Corporation, 
advised Council that CMHC is providing the capital funding 
and that the advantages of the site outweigh any disadvantages 
and that any problems with the creek can be resolved. 

Ms. Andria Spindel, Social Planning and Review Council, 
praised the design of the building which she pointed out 
will permit the handicapped to reside in a residential area 
and urged approval of the application as affordable housing 
is a problem for handicapped persons. 

Ms. Linda Casilio of the Handicapped Resource Centre also 
pointed out that affordable housing is difficult to find 
for the handicapped and urged approval of the application. 

Ms. Pat McRae, B.C. Coalition of the Disabled, stated that 
handicapped persons are in extreme need of appropriate 
accommodation and urged that the application be approved. 


cont'd. . . . 
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Rezoning - N/W Corner of East 14th 
Avenue and Nootka Street (cont'd) 

Ms. Jane Wong of 2875 East 16th Avenue, expressed support 
for the application. 

Mr. Wally Ross of the GVRD Handicapped Housing Advisory 
Committee, pointed out there is an acute shortage of 
housing sites and that it took the GVRD some three years 
to find a suitable site. He urged approval of the 
application. 

A resident of the area suggested that the site is not fit 
for human habitation and said there was talk some years 
ago of a freeway being constructed through this property. 


Mr. C. Wither, 2966 Grandview Highway, expressed concern 
that there is inadequate parking provided in the proposal 
and that there would be traffic problems. 

Mr. Ed Wither, part owner of 2966 Grandview Highway, 
suggested the creek which borders the property is an 
open sewer and suggested that the handicapped should be 
housed closer to shopping facilities. 

Ms. Betty Leung, 3072 East 14th Avenue, expressed concern 
that if the City is planning to construct a highway along 
the north side of 14th Avenue, the project should not be 
built. 

A resident of the area suggested that it would not be fair 

to the handicapped to place them in an area where there 

could be traffic problems and a lack of shopping facilities. 

Ms. Leonore Freiman of Social Planning and Review Council 
advised Council that SPARC is satisfied with the proposed 
development. 

Mr. Doug Munn of the Disabled Citizens Resource Council, 
stated handicapped persons should have the right to decide 
where they wish to live and have selected this site. He 
also stated that problems associated with the site which 
had been raised by previous speakers are ones which could 
be rectified. 

During the hearing of representations from the public, the 
Executive Assistant to the City Manager, responding to a question 
by Council regarding concerns of the public that a highway was 
planned through the subject property, pointed out that the project 
had received clearance from the City Engineer. 

MOVED by Aid. Gerard, 

THAT the application of Mr. J.G. Redmond of the Greater 
Vancouver Housing Corporation be approved, on the understanding 
that it is for a maximum of 45 dwelling units and subject to the 
conditions and restrictions related to the application which was 
before Council at this Hearing. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Puil in amendment, 

THAT the application of Mr. J.G. Redmond of the Greater 
Vancouver Housing Corporation be amended by reducing the number 
of dwelling units to 40 and subject to the conditions proposed 
by the Director of Planning in Appendix "D" of the City Manager's 
report dated December 6, 1977. 

- LOST 

(Aldermen Bellamy, Ford, Gerard, Har court, Marzari and 
Rankin opposed) 

The motion to amend having lost, the motion by Alderman 
Gerard was put and CARRIED UNANIMOUSLY. 


cont'd. . . . 
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Rezoning - N/W Corner of East 14th 
Avenue and Nootka Street (cont'd) 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Harcourt, 

THAT the Committee of the Whole rise and report. 


MOVED by Aid. Ford, 
SECONDED by Aid. Rankin, 

THAT the report of the Committee of the Whole be adopted and 
the Director of Legal Services be instructed to prepare and bring 
in the necessary amendments to the Zoning and Development By-law 
and the Sign By-law. 


- CARRIED UNANIMOUSLY 


- CARRIED UNANIMOUSLY 


The Special Council adjourned at approximately 9:20 p.m. 


The foregoing are Minutes of the 
(Public Hearing) of February 16, 
March 7, 197 8. 



cial Council Meeting 
8, adopted on 
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CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 


A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, February 21, 1978, in the Council Chamber, 
commencing at 2:00 p.m. 


PRESENT ; Mayor Volrich 

Aldermen Bellamy, Brown, Ford, 

Gerard, Gibson, Harcourty 
Kennedy, Marzari, Puil 
and Rankin (after recess) 

CLERK TO THE COUNCIL: D.H. Little 


PRAYER 

The proceedings in the Council Chamber were opened with 
prayer, offered by the Civic Chaplain, the Reverend Walter A. 
Lexvold, Pastor of Dunbar Lutheran Church, Vancouver. 


ACKNOWLEDGMENT 

The Mayor acknowledged the presence in the Council Chamber 
of students from the Social Studies Class at Chief Maquinna 
Elementary School, under the direction of their teacher, Mr. Dubois. 


'IN CAMERA' MEETING 

The Council was advised that there were matters to be 
considered 'In Camera' later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Kennedy 
SECONDED by Aid. Gerard, 

THAT the minutes of the following meetings be adopted: 

Special Council (Public Hearing)- February 9, 1978 
Regular Council - February 14, 1978. 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Bellamy 
SECONDED by Aid. Marzari 

THAT this Council resolve itself into Committee of the 
Whole, Mayor Volrich in the Chair. 

- CARRIED UNANIMOUSLY 


DELEGATIONS 

1. Part Report of Standing Committee 
on Planning & Development, 
(February 9, 1978) 

Photographic Kiosks - 
Allied Photo Services Ltd . 

The Council considered a report, dated February 9, 1978 
from the Planning and Development Committee concerning the filing 
of development permit applications by Allied Photo Services Ltd., 
to construct photographic kiosks on gasoline service station sites 
in seven locations in the City. In this regard, Mr. I. Robertson, 
representing the Company addressed Council, referred to his brief 
which had been circulated previously and spoke in support of the 
application. Cont'd... 
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Recessed Council, November 26, 1970 11 

MOTIONS 

1 . Allocation of Lands for Highway Purposes 
(various locations) 


MOVED by Aid, Bird, 
SECONDED by Aid, Sweeney, 

THAT WHEREAS the registered owners have conveyed to the 
City of Vancouvei', for highway purposes, the following described 
lands : 

1, West 7 ieet of Lot 11, Block 8, West \ District Lot 
738, Group 1, New Westminster District, Plan 1681 
(6832 Knight Street) 

2, East 7 feet of Lot 24, Block 6, District Lot 739, 
Group 1, New Westminster District, Plan 1645 
(6979 Knight Street) 

3, West 7 feet of Lot 4, Block 7, West \ District Lot 738, 
Group 1, New Westminster District, Plan 1681 

(6928 Knight Street) 

4, East 7 feet of Lot 36, Block 2, District Lot 739. 
Group 1, New Westminster District, Plan 1645 
(6559 Knight Street) 

5, West 10 feet of the South 200,0 feet of Lot "A" 
(Explanatory Plan 4360) of Lots 6 to 8, Block 8, 
District Lot 325, Group 1, New Westminster District, 
Plan 295, as the same is shown outlined red on plan 
prepared by A, Burhoe, B,C,L.S., dated November 10, 
1970, and marginally numbered LF 5556 

(8384 Granville Street) 

AND WHEREAS it is deemed expedient and in the public 
interest to accept and allocate the said lands for highway 
purposes ; 

BE IT THEREFORE RESOLVED that the above described lands 
so conveyed be, and the same are hereby accepted and allocated 
for highway purposes, and declared to form and constitute portions 
of highway, 

- CARRIED 

2, Sunday Hours of Opoi-ation: 
Gastown Merchants 


It was agrood tliat Iho lOl lowing motion by His Worsliiv* 
the Mayor, Notice of wlrich was giviMi at tlu- last roguliir m(>(>Ling, 
bo doforrod for consideration on Tuesday, Docomboi' 1st, at which 
time a delegation from the Gastown Merchants Association will be 
making representations before the Council: 

"THAT WHEREAS the Attorney General of the Province of British 
Columbia is prepared to issue flats In connection with the 
operations of the merchants in Gastown on Sunday; 

AND WHEREAS he has instructed the City Prosecutor to 
prosecute under these fiats; 


THEREFORE BE IT RESOLVED THAT the City Council move that 
the Attorney General of the Province of British Columbia be 
requested not to issue any fiats for prosecution until the 
Vancouver City Corporation Counsel, in consultation with the 
City Prosecutor, investigate the possibility of amending the 
Vancouver City Charter to declare an area to be designated as 
Gastown as an historical site with exemptions and privileges 
associated within its boundaries." (deferred) 


Regular Council, February 21, 197 8. . . . . . . .2. 

DELEGATT-ONS (Cont'd) 

Photographic Kiosks - 

Allied Photo Services Ltd (Cont'd) 

The Committee does not favour construction of these kiosks 
and so recommended. 

MOVED by Aid. Puil 

THAT the recommendation of the Planning and Development 
Committee, as contained in its report of February 9, 1978, be 
approved. _ CARRIED 

(Aid. Brown, Ford, Gerard and Harcourt opposed) 


CITY MANAGER'S REPORT 
February 16, 197 8 

B. Federal Building - Block 56 

The Council at this point considered a report dated February 
16, 1978 from the City Manager concerning the proposed Federal 
Building on Block 56, in which the Director of Planning and the 
Director of Social Planning submitted five recommendations. 
The Director of Planning addressed Council emphasizing the purpose 
of the February 16th report was to indicate to Council the size 
of the development as seen in the context of the Downtown District 
Development Plan. 

Consideration was also given to a report dated February 1, 
197 8 from the Council Committee on the Arts, relating to the 
concept of a Children's Centre of Arts and Sciences, proposing 
that it be located in this new Federal Building. 

Mr. Fairey, representing the Public Works Department of the 
Federal Government, also addressed Council and provided certain 
information on the development, indicating that it was to centralize 
existing Federal Government employees who are presently located in 
leased property in the City. 

After considerable debate it was 

MOVED by Aid. Kennedy 

THAT recommendations 1 and 2 of the Director of Planning 
and the Director of Social Planning, as contained in the Manager's 
report of February 16, 1978, be approved. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Kennedy 

THAT recommendation 3 of the Director of Planning and the 
Director of Social Planning, as contained in the Manager's report 
of February 16, 1978, be approved. 

- CARRIED 

(Aid. Brown and Marzari opposed) 


MOVED by Aid. Kennedy 

THAT recommendations 4 and 5 of the Director of Planning and 
the Director of Social Planning, as contained in the Manager's 
report of February 16, 1978, be approved. 

- CARRIED 

(Aid, Brown, Ford and Marzari opposed) 


MOVED by Aid. Harcourt 

THAT the recommendation of the Council Committee on the Arts 
as contained in its report of February 1, 1978, be approved. 


- CARRIED UNANIMOUSLY 


Regular Council, 


February 21, 1978. 

DELEGATIONS ( Con t ' d ) 
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2 . New Modern Rooms 

On December 13, 1977, City Council passed a motion that 
the owner and/or operator of the New Modern Rooms appear before 
it to show cause why his license should not be revoked in view of 
being convicted of keeping a common bawdy house on these premises. 

Mr. C. R. Kennedy, solicitor of the owner, addressed the 
Council, gave some information with respect to individuals 
involved and advised that there had been no complaints from the 
Police Department since the Company's court conviction. The 
Director of Permits and Licenses confirmed this statement. 

Mr. D. A. Morgan, Director, Environmental Health, advised 
the Council that there may be infractions of the Lodging House 
By-law and indicated that an interim permit given will be 
expiring on March 30, 1978. 

MOVED by Aid. Bellamy 

THAT the Chief Constable and other appropriate officials 
be asked to submit a further report in six months' time on the 
operation of these premises, at which time the Council will 
again review the owner's license to operate the establishment. 

- CARRIED 

(Aid. Harcourt opposed) 

MOVED by Aid. Marzari 

THAT the matter of infractions of the Lodging House By-law 
be referred to the Community Services Committee for consideration. 

- CARRIED 

(Aid. Kennedy opposed) 


The Council recessed at 3.55 p.m. and 
following an 'In Camera' meeting in the 
Mayor's office, reconvened in the Council 
Chamber at 4.45 p.m., the same Members present 
with the addition of Alderman Rankin. 


DELEGATIONS (Cont'd) 

3. Rezoning Applications: 

Northwest Corner of Main St. & Terminal Avenue, 
Area West of Quebec/Columbia Connector at 

Terminal Avenue. 


The Council noted a report, dated February 10, 1978 
from the City Manager on the above matter in which the Director 
of Planning is recommending that the whole matter be referred 
direct to a Public Hearing. The Manager concurred. 

The Council was advised that the legal representative 
for Ocean Construction Supplies Ltd., wished to appear as a 
delegation only if the Council is considering not sending the 
matter to a Public Hearing. 

MOVED by Aid. Harcourt 

THAT the recommendation of the City Manager, as contained 
in his report of February 10, 1978, be approved. 

- CARRIED 

(Aid. Gibson, Marzari, Puil and Rankin opposed) 


Regular Council, February 21, 197 8. . . . - . . .4. 

UNFINISHED BUSINESS 

1. Annual Review 1977/78 

Vancouver City Planning Department 

On February 14, 1978, Council, when dealing with a report 
of the Standing Conunittee on Planning and Development dated 
February 2, 1978, on the above topic, deferred consideration for 
one week and requested the Director of Planning to be present to 
discuss his Department's 1978 work program priorities. 

The Director of Planning addressed Council and advised that 
he agreed with the recommendation contained in the report of 
the Committee and, after due consideration, it was 

MOVED by Aid. Harcourt 

THAT the recommendation of the Committee, as contained in 
its report of February 2, 1978, be approved. 

- CARRIED UNANIMOUSLY 


2. Jericho/Locarno - 
Blocks 129 and 130 

At a special meeting of Council on November 22, 1977, 
discussion took place regarding the disposition of city-owned 
properties in Blocks 12 9/13 - Jericho/Locarno area. A motion 
concerning disposition of this property was deferred to a regular 
meeting of Council. 

Pursuant thereto, the Council considered the matter this day 
and noted a letter, dated December 6, 1977 from the Park Board 
advising of a resolution of that Board in which it requested that 
the lots in Block 130, purchased with Park Board acquisition funds, 
not be leased or sold but be turned over to the care, custody 
and management of the Park Board. Mr. Bain, Chairman of the 
Park Board, spoke briefly to the Council and explained further 
his Board's position. 

MOVED by Aid. Puil 

THAT the vacant lots in Block 130 not be leased or sold 
and be turned over to the care, custody and management of the 
Park Board. 

- LOST 

(Aid. Bellamy, Brown, Ford, Gibson, Harcourt, 
Kennedy, Marzari and the Mayor opposed) 


MOVED by Aid. Harcourt 

THAT the Council re-affirm its decision to dispose of the 
properties in Blocks 129 and 130, with the exception of the 
easterly 4 lots of Block 13 0, by way of prepaid leases for single- 
family homes, thereby providing funds for Jericho Park Development. 

- CARRIED 

(Aid. Puil and Rankin opposed) 


STANDING COMMITTEE REPORT 

VI . Report of Standing Committee 
on Community Services 
(February 16, 1978) 

Health Services for School-Aged Children - 
Implications of Declining Enrollment 

The Council then considered a report, dated February 16, 197 8 
from the Community Services Committee on the above matter, and the 
Medical Health Officer, who was present, gave further explanation 
and explained his reasons for submitting the item to the Committee. 


Cont'd. 


Regular Council, February 21, 1978 


5. 


STANDING COMMITTEE REPORT (Cont'd) 

Health Services for School-Aged Children - 
Implications of Declining Enrollment (Cont'd) 

MOVED by Aid. Marzari 

THAT the reductions in the School Board's Health Services 
Budget, as proposed in the City Manager's report dated February 
14, 1978, be accepted and implemented by the Medical Health 
Officer as soon as possible. 

- (amended) 


MOVED by Aid. Rankin (in amendment) 

THAT the following words be inserted after the word 
'accepted' and before the words 'and implemented' in Alderman 
Harcourt's motion, - 'with the exception of the 20% reduction 
in the service provided by the dental mobile unit, and the 
25% reduction in the service of speech pathology'. 

- CARRIED 

(Aid. Ford, Gerard and Kennedy opposed) 


The amendment having carried, the motion, as amended 
and reading as follows was put and CARRIED UNANIMOUSLY 


"MOVED by Aid. Marzari 
THAT the reductions in the School Board's Health 
Services Budget, as proposed in the City Manager's 
report dated February 14, 1978, be accepted with the 
exception of the 20% reduction in the service provided 
by the dental mobile unit, and the 25% reduction in 
the service of speech pathology . 

FURTHER THAT the reductions be implemented by the Medical 
Health Officer as soon as possible." 

MOVED by Aid. Brown 

THAT the Medical Health Officer be requested to report to the 
Conununity Services Committee on what reductions in his departmental 
programme can be made, in exchange for not reducing the dental 
mobile unit service and the speech pathology service. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Ford 

THAT Council express its concern to the Board of School 
Trustees on the reduction of the services outlined in the report 
of the Community Services Committee, instead of nursing services 
and other areas which may be more appropriately reduced. 

- LOST 

(Aid. Bellamy, Brown, Gerard, Gibson, Harcourt 
Kennedy, Marzari, Puil.and Rankin opposed) 


COMMUNICATIONS OR PETITIONS 


1. Request for Grant - Xlllth Canadian 
Congress of Neurological Sciences 

In a letter dated February 6, 1978, the Local Arrangements 
Committee for the Canadian Congress of Neurological Sciences meeting 
request that Council approve a grant to assist in the rental of 
the Aquarivim where the Committee will be holding a dinner. 

MOVED by Aid. Harcourt 

THAT no action be taken on this request. 


- CARRIED UNANIMOUSLY 


Regular Council, February, 197 8 6 

COMMUNICATIONS OR PETITIONS (Cont'd) 

2 . 'Citizens' Lobby for Jobs' . 

Council noted a letter dated February 13, 1978 from the 
Vancouver and District Labour Council asking to appear before 
Council as a delegation to present a brief on improving the 
economic climate, to increase employment opportunities. 

MOVED by Aid. Harcourt 

THAT the delegation request be granted. 

- CARRIED UNANIMOUSLY 


3. A letter dated February 14, 1978, submitted by the 
Vancouver and District Labour Council concerning 
the proposed closure of the MacMillan Bloedel 
Vancouver Plywood Division was withdrawn at the 
request of the Labour Council. 


4 . Civic Chaplains - 1978 

In a letter dated February 17, 1978, the Mayor recommended 
the appointment of Civic Chaplains in accordance with the 
following roster for the balance of 1978: 


MARCH/APRIL 
MAY/JUNE 

JULY/AUGUST 


The Rev. Ian Rennie 

The Rev. Demetrios 
Partsaf as . 

Major H. Tilley. 
(or representative) 


Presbyterian. 
Greek Orthodox, 

Salvation Army. 


SEPTEMBER/ 
OCTOBER. 


The Rev. Paul Boschman - Mennonite. 


NOVEMBER/ 
DECEMBER. 


The Rev. John Opmeer 


Hope Reform Church. 


MOVED by Aid. Harcourt 

THAT the foregoing recommendation of the Mayor, contained 
in his letter dated February 17, 1978, be approved. 

- CARRIED UNANIMOUSLY 


5 . Proposal for Improving 
Granville Street 


The Council noted a letter dated February 20, 1978 from 
the Mayor on proposals for improving Granville Street. Attached 
to the letter was an appendix showing the merchants' proposals 
with suggested action and reporting instructions. The letter 
concluded with the following recommendations from the Mayor: 

1. The establishment of the Granville Street 
Improvement Committee, composed of merchants 
and civic staff as outlined above, under the 
Co-Chairmanship of Mr. Ben Tessler and Mr. 
Maurice Egan. 

2. The merchants' proposals be endorsed. 

3. The action, reporting instructions and procedures 
regarding the merchants' proposals be approved 

as suggested above and in Appendix 1. 


Cont'd. 


Regular Council, February 21, 1978 
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COMMUNICATIONS OR PETITIONS (Cont 'd) 


Proposal for Improving 
Granville Street (Cont'd) 


MOVED by Aid. Harcourt 

THAT the recommendations of the Mayor be approved after 
amending the actions proposed in the appendix to read as follows: 

Page 2. 6(b) 

- to Planning, Social Planning and Engineering 
Departments, for report to the Transportation 
Committee . 


Page 3 C.4. 

- to Planning Department for report to the 
Transportation Committee. 


Page 4. D.l. 

- to Permits and Licenses and Legal Department 
for report to Community Services Committee 

- CARRIED UNANIMOUSLY 

Underlining denotes amendment 


6 . Family Court Building 

Council noted the following memorandum dated February 
21, 197 8, from the City Manager, concerning the Family Court 
Building : 


The Attorney-General and his Deputy met on February 20th 
with the Mayor and City Manager. One of the topics discussed 
was Council's concern over the Family Court Building. 

The Attorney-General stated that he has authorized the repairs 
and renovations required to bring the present facilities to 
reasonable standard, and will insist that they be undertaken 
without delay. The City's Architect estimates the cost of 
these repairs and renovations to be $24,000. 

The Attorney-General further informed the Mayor that after 
considerable study, he has decided to construct a new structure 
to serve the whole city of Vancouver as a unified Family 
Court facility. This would have six court rooms and deal 
with all aspects of juvenile offenders and family law problems. 

The Ministry's first preference for a site for such a facility 
would be immediately west of City Hall, on the Normal School 
site owned by the Province. 

The Attorney-General would appreciate Council's reaction 
to such siting. If the siting is regarded as appropriate, 
officials of the B.C. Building Corporation will then contact 
City Planning staff to discuss possible detailed designs of 
the building. " 


Cont'd. 


Regular Council, February 21, 1978 
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COMMUNICATIONS OR PETITIONS (Cont'd) 

Family Court Building (Cont'd) 

MOVED by Aid. Rankin 
THAT 

the matter be referred to a joint meeting of the 
Community Services and Planning & Development 
Committees; 

the Attorney-General be requested to provide a 
copy of his Department's impact study in respect 
of the site; 

the Committees consult with knowledgable groups 
and City officials and obtain their reaction 
to the 12th and Cambie site, or any other site; 

the Committees take into consideration the planning 
study being carried out respecting the area west 
of City Hall; 

the Committees deal with this whole matter expeditiously. 

- CARRIED UNANIMOUSLY 


7 . First Narrows Transportation Corridor 

Council noted a memorandum from Alderman Kennedy as 
Chairman of the Transportation Committee concerning a First 
Narrows Transportation Corridor. 

MOVED by Aid. Kennedy 

THAT the report be received and the matter be discussed 
at a forthcoming Transportation Committee meeting. 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS 

A. MANAGER'S GENERAL REPORT 
FEBRUARY 17, 19 78 

Works & Utility Matters 
(February 17, 1978) 

The Council considered this report which contains four 
clauses identified as follows: 

CI. 1: Closure - S/S 3rd Avenue between Pine Street 
and Fir Street 


CI. 2 
CI. 3 
CI. 4 


1978 Sidewalk Reconstruction 

False Creek Area lOB - Sewer Construction 

Encroachment Agreement - Lot 25, False Creek 


Clauses 1, 2, 3 and 4 

MOVED by Aid. Puil, 

THAT the recommendations of the City Manager contained in 
Clauses 1, 2, 3 and 4 be approved. 

- CARRIED UNANIMOUSLY 


At this point in the proceedings. Alderman Marzari left 
the meeting. 


Building & Planning Matters 
(February 17, 19 78) 

The Council considered this report which contains four 
clauses identified as follows: 


CI. 1 

CI. 2 

CI. 3 

CI. 4 


D.P.A. - 3874 West 2nd Avenue (2nd and Wallace) 
Grandview-Woodland N.I. P. - Progress Report 
Riley Park N.I. P. - Six Month Progress Report #1 
D.P.A. - Exterior Alterations to CPR Station 


D.P.A. - 3874 West 2nd Avenue 
(2nd & Wallace) (Clause 1) 

MOVED by Aid. Har court, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED 

(Aldermen Bellamy, Kennedy and the Mayor opposed) 

MOVED by Aid. Kennedy, 

THAT this matter be deferred for the time-being. 

- LOST (tie vote) 
(Aldermen Brown, Gibson, Harcourt, Puil and Rankin opposed) 

The motion to defer having lost, the motion by Alderman 
Harcourt was put and CARRIED. 

Grandview-Woodland N.I. P. - 
Progress Report (Clause 2) 

MOVED by Aid. Puil, 

THAT this Clause be received for information and the 
recommendation of the City Manager contained therein, be approved. 

- CARRIED UNANIMOUSLY 

cont'd. . . . 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Building & Planning Matters 
(February 17, 1978) (cont'd) 

Riley Park N.I. P. - Six Month Progress 
Report #1 (Clause 3) 

MOVED by Aid. Rankin, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 

D.P.A. - Exterior Alterations 
to CPR Station (Clause 4) 

MOVED by Aid. Kennedy, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 


Fire & Traffic Matters 
(February 17, 1978) 

The Council considered this report which contains two 
clauses identified as follows: 

CI. 1: 19 78 Street Decorations Budget 
CI. 2: Fireboat 1978 

1978 Street Decorations 
Budget (Clause 1) 

MOVED by Aid. Kennedy, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 

Council took no action to approve the installation of 
clamps and banners on Granville and Cordova Streets from Hastings 
Street to Richards Street at an additional estimated cost of 
$5,000. 

Fireboat 1978 
(Clause 2) 

The City Manager requested and received permission to amend 
the recommendations of the Fire Chief and the Director of 
Finance contained in this Clause as follows: 

" (A) the fireboat be retained and service be supplied on 
the terms outlined under option (2) 

(B) the City attempt to have the National Harbours Board 
and the various municipalities enter into agreements 
for cost sharing 

(C) if no agreement is reached with the National Harbours 
Board, the City reopen the issue when a local Harbours 
Board is appointed." 

MOVED by Aid. Puil, 

THAT the recommendations of the Fire Chief and the Director 
of Finance as amended and detailed above, be approved. 

- CARRIED UNANIMOUSLY 

(Underlining denotes amendment) 


During discussion of the foregoing item. Alderman Harcourt 
left the meeting. 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 


Finance Matters 
(February 17, 1978) 

The Council considered this report which contains two 
clauses identified as follows: 

CI. 1: 1978 Capital Grant Request - YMCA "Family 'Y' 

Project" at Langara 
CI. 2: Transfer of Property Data to Real Estate Board 

of Greater Vancouver 

1978 Capital Grant Request - YMCA 
"Family 'Y' Project" at Langara 
(Clause 1) 

MOVED by Aid. Kennedy, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 

Transfer of Property Data to Real 
Estate Board of Greater Vancouver 
(Clause 2) 

MOVED by Aid. Kennedy, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- LOST 

(Aldermen Brown, Bellamy, Ford, Gibson, Puil and 
Rankin opposed) 


Personnel Matters 
(February 17, 1978) 

Completion Course - Archivist 
W. McKee (Clause 1) 


MOVED by Aid. Kennedy, 

THAT the recommendation of 
this Clause be approved. 


the City Manager contained in 

- CiVRRIED UNANIMOUSLY 


Property Matters 
(February 17, 1978) 

The Council considered this report which contains two 
clauses identified as follows: 

CI. 1: Exchange of Lands - Grandview Highway and 

Penticton Street 
CI. 2: Rent Review - Portion of Lot "B" , Situated under 

Fir Street Ramp of Granville Bridge 

Clauses 1 and 2 

MOVED by Aid. Puil, 

THAT Clause 1 be received for information and the 
recommendation of the City Manager contained in Clause 2 be 
approved . 

- CARRIED UNANIMOUSLY 


Recessed Council, November 26, 1970 .... 

MOTIONS (cont'd) 

3 , Lottery re 1971 Centennial Project 

It was agreed to defer the following motion of Alderman 
Phillips, Notice of which was given on November 17th, to the 
next regular meeting of Council when it is expected Alderman 
Phillips will be present: 

"MOVED by Aid. Phillips, . 

THAT WHEREAS the City will have to raise a substantial sum 
of money to finance its share of the 1971 Centennial project or 
else lose the contributions from senior governments- 

THEREFORE BE IT RESOLVED THAT the Corporation Counsel repor 
on the steps that would be necessary to conduct a special civic 
lottery to finance Vancouver's share of the 1971 Centennial 
project. " 

(deferred) 


282 
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ENQUIRIES AND OTHER MATTERS 


Alderman Calder - raised the question of the inconvenience 

Parking: Vancouver City caused to residents by students parking 

College (Langara Campus) on the streets in the vicinity of 

Vancouver City College (Langara Campus) . 

MOVED by Aid. Linnell, 

THAT the City Council request the Vancouver School Board to 
withdraw parking charges in respect of its parking provision 
within the College grounds in order that students may park on 
the grounds and free the neighbouring streets from the present 
parking situation which is causing considerable inconvenience to 
the neighbouring residents. 

- CARRIED 


His Worship the Mayor - advised there is a Court application 

Court Application: which is expected to be determined 

Candidates Names on Ballots shortly in regard to the necessity 

of placing full names of candidates 
on ballots. The Corporation Counsel 
and City Clerk will be appearing. 


Alderman Wilson - 
Left-hand Turns: 
Signalized Intersections 


requested the Official Traffic 
Commission be asked to consider 
further left-hand turning movements 
at signalized intersections. 


MOVED by Aid. Rankin, 

THAT arrangements be made for Alderman Wilson to attend an 
Official Traffic Commission meeting in connection with this matter. 


- CARRIED 


Alderman Sweeney - referred to the unbalanced traffic 

Unbalanced Traffic Lane lane arrangement in the downtown 

Arrangement area, particularly on Georgia Street 

west of Granville, and requested 
the City Engineer make these lanes 
more obvious through the use of 
'cats eyes ' . 

His Worship requested the Board of 
Administration take care of this 
matter . 


23^ 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

B. Federal Building - 
Block 56 


For Council action, see page 2. 


C. D.P.A. - 633 Hornby Street 
(E.B. Misty 's Cabaret) 

MOVED by Aid. Puil, 

THAT consideration of this Manager's report dated 
February 16, 1978, be deferred and the Director of Planning 
investigate and report back in respect to the situation 
regarding contravention of By-laws. 

FURTHER THAT the Director of Planning be requested to 
permit an extension of the present development permit 
in the meantime. 

- CARRIED UNANIMOUSLY 


D. D.P.A. - 1114 Alberni Street 
(Supreme Court Racquet Club) 

MOVED by Aid. Puil, 

THAT the Director of Planning be advised that Council has 
no objection to his approving the development permit application 
for Adams Properties to use approximately 3,456 sq. ft. at 1114 
Alberni Street as a lounge with a maximum seating capacity of 
58 persons, to be used in conjunction with the existing Racquet 
Club. 

- CARRIED UNANIMOUSLY 


STANDING COMMITTEE & OTHER REPORTS 

I. Report of Standing Committee 
on Finance & Administration, 
February 9, 1978 

Departmental Review - 
Engineering Department (Clause 1) 

MOVED by Aid. Brown, 

THAT the recommendations of the Committee contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 


II. Report of Standing Committee 
on Planning and Development, 
February 9, 1978 

The Council considered this report which contains two 
clauses identified as follows: 

CI. 1: Status of Rezoning Applications 

CI. 2: Status Report on Government Assisted Housing in the 
City of Vancouver and Summary of 1977 Housing 
Completions 

Clauses 1 and 2 

MOVED by Aid. Puil, 

THAT the recommendations of the Committee contained in 
Clauses 1 and 2 be approved. 

- CARRIED UNANIMOUSLY 
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STANDING COMMITTEE & OTHER REPORTS (cont'd) 

III. Report of Standing Committee 
on Community Services , 
February 9, 1978 

The Council considered this report which contains six 
clauses identified as follows: 


Cl. 1: Sale of Surplus City furniture and equipment - 
Project Independence and Artists Gallery 

Cl. 2: Inventory of Special Services to Non-English 
Speaking Residents of the City 

Cl. 3: Austin Hotel, 1221 Granville Street re 
Fire By-law 

Cl. 4: Presentation by Community Living Boards 
Cl. 5: Hotel Vancouver re Fire By-law 
Cl. 6: Jericho Hangar No. 6 


Clauses 1, 2, 3, 4 and 5 

MOVED by Aid. Rankin, 

THAT Clause 1 be received for information and the 
recommendations of the Committee contained in Clauses 2, 3, 
4 and 5 be approved. 

- CARRIED UNANIMOUSLY 

Jericho Hangar No. 6 
(Clause 6) 


MOVED by Aid. Rankin, 

THAT, the suggestion by the Committee that the Guild raise 
the three matters discussed at the meeting, with the Park Board 
as the Board has been delegated by Council to look after Hangar 
No. 6, be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Brown, 

THAT the City turn over to the custody, care and management 
of the Park Board the City District Lots 4565 and 5098 and the 
City Lot 7030, Group 1, New Westminster District, all in the City 
of Vancouver. 

- Notice 

(Notice was called and recognized by the Chair) 

MOVED by Aid. Kennedy, 

THAT Council request the Park Board to permit the Ne Chi 
Zu Artists Guild to continue to use Hangar No. 6 on a day to 
day basis on the understanding that no public assembly is 
permitted. 

- CARRIED 

(Aldermen Gerard, Gibson and the Mayor opposed) 

MOVED by Aid. Kennedy, 

THAT efforts be continued to find suitable alternative 
space for the Ne Chi Zu Artists Guild. 

- CARRIED UNANIMOUSLY 
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IV. Report of Standing Coimnittee 
on Transportation, 
February 9 , 1978 

The Council considered this report which contains four 
clauses identified as follows: 

CI. 1: Free-standing Signs on City Streets 

CI. 2: Project Turn Down Traffic Volume - Continuation 

of Incentive Programs 
CI. 3: Capilano Stadium Parking 
CI. 4: Gasoline Retailing - Self-Serves 


Free-standing Signs on 
City Streets (Clause 1) 

During consideration of this Clause, Council noted a letter 
from the Gastown Historic Area Planning Committee supporting the 
Committee's recommendations. In addition, the Gastown Historic 
Area Planning Committee, in conjunction with the Downtown Business 
Association and the Chinatown Historic Area Planning Committee, 
offered to undertake to inform, as best they can, all merchants 
in the Downtown area of the necessity of removing free-standing 
signs from City sidewalks and boulevards so that implementation 
of this program will be as smooth as possible within the Downtown 
area . 

MOVED by Aid. Kennedy, 

THAT recommendation A of the Committee contained in this 
Clause be amended by deleting the date 'February 28' and 
inserting in lieu thereof the date 'April 3'. 

- CARRIED 

(Alderman Rankin opposed) 

MOVED by Aid. Kennedy, 

THAT recommendations A and B of the Committee, as amended 
this day, be approved; 

FURTHER THAT Council accept the offer of assistance with 
this program from the Gastown Historic Area Planning Committee, 
the Downtown Business Association and the Chinatown Historic 
Area Planning Committee. 

- CARRIED UNANIMOUSLY 

Clauses 2 , 3 and 4 

MOVED by Aid. Kennedy, 

THAT the recommendations of the Committee contained in 
Clauses 2, 3 and 4 be approved. 

- CARRIED UNANIMOUSLY 
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STANDING COMMITTEE AND OTHER REPORTS (cont'd) 


V. Report of Standing Committee 
on Finance & Administration, 
February 9, 1978 

The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Preliminary Report on the 1978 Revenue Budget 
Estimates 

CI. 2: Budget for Council Committee on the Arts 
CI. 3: New Permanent Full Time Positions - City of 
Vancouver 

Clauses 1, 2 and 3 

MOVED by Aid. Brown, 

THAT the recommendations of the Committee contained in 
Clauses 1, 2 and 3 be approved. 

- CARRIED UNANIMOUSLY 


VI. Report of Standing Committee 
on Community Services , 
February 16, 1978 

Health Services for School-Aged Children 
Implications of Declining Enrollment 
(Clause 1) 


For Council action on this report, see pages 4 and 5. 


VII. Report of Street Naming Committee 
January 26/February 16, 1978 

The Council considered this report which contains three 
clauses identified as follows: 

Cl. 1: Langara Estates 

Cl. 2: Quebec-Columbia Connector 

Cl. 3: Champlain Heights (Enclave 1) 


Langara Estates 
(Clause 1) 

During consideration of this Clause, Council noted a letter 
dated February 20, 1978, from DAON requesting that the streets in 
Langara Estates be named Greensboro Place, Turnberry Crescent and 
Wethersfield Drive rather than Greensboro Drive, Turnberry Crescent 
and Wethersfield Place as recommended by the Committee. 

It was noted that the members of the Committee had been 
canvassed and had agreed to DAON's request and recommended 
the Committee's report be amended accordingly. 

MOVED by Aid. Gibson, 

THAT DAON Development Corporation be advised that there is 
no objection to the private roads within Langara Estates being 
named: 

Greensboro Place 
Turnberry Crescent 
Wethersfield Drive. 

- CARRIED UNANIMOUSLY 
cont'd. . . . 
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STANDING COMMITTEE & OTHER REPORTS (cont'd) 

Report of Street Naming Committee 
January 26/February 16, 1978 (cont'd) 

Quebec-Columbia Connector 
(Clause 2) 


MOVED by Aid. Kennedy, 

THAT this Clause be referred to the Standing Committee 
on Transportation for further consideration. 

- CARRIED UNANIMOUSLY 

Champlain Heights (Enclave 1) 
(Clause 3) 


MOVED by Aid. Rankin, 

THAT the recommendation of the Committee contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 


G.V.R.D. Matters 

There were no comments with respect to G.V.R.D. matters 
insofar as the Regional District meeting for Wednesday, 
February 22, 1978, is concerned. 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Bellamy, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Puil, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


BY-LAWS 

1. BY-LAW TO AMEND BY-LAW NO. 4450, 
BEING THE LICENSE BY-LAW (Live- 
aboard Boats & Newspaper Vending 
Machines) 


MOVED by Aid. Brown, 
SECONDED by Aid. Rankin, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments , it was 

MOVED by Aid. Brown, 
SECONDED by Aid. Rankin, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 


- CARRIED UNANIMOUSLY 
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BY-LAWS (cont'd) 

2. BY-LAW TO AMEND BY-LAW NO. 4450, 
BEING THE LICENSE BY-LAW 

( Tow- Away s) 

MOVED by Aid. Kennedy, 
SECONDED by Aid. Gibson, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Kennedy, 
SECONDED by Aid. Gibson, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

3. BY-LAW TO AMEND BY-LAW NO. 4299, 
BEING THE VEHICLES FOR HIRE BY-LAW 
(Tow-Aways ) 

MOVED by Aid. Kennedy, 
SECONDED by Aid. Gibson, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Kennedy, 
SECONDED by Aid. Gibson, 

THAT the By-law be given second and third readings and the 

Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


MOTIONS 

A. Allocation of Land for Lane Purposes 
(N5' of Lot 88F of Lots 1 to 51 and 
86 to 102, Block 151, D.L. 264A, 
Plan 3029) 


MOVED by Aid. Ford, 
SECONDED by Aid. Bellamy, 

THAT WHEREAS the registered owner has conveyed to the 
City of Vancouver, for lane purposes, the following described 
lands : 

North 5 feet of Lot 88F of Lots 1 to 51 and 86 to 102, 
Block 151, District Lot 264A, Plan 3029; 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes, and declared to form and constitute portions of 
lane. 

- CARRIED UNANIMOUSLY 
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MOTIONS (cont'd) 


B. Closing, Stopping Up and Conveying 
(Lane South of 3rd Avenue between 
Pine Street and Fir Street) 


MOVED by Aid. Ford, 
SECONDED by Aid. Bellamy, 
THAT WHEREAS 

(1) The City of Vancouver is the owner of all the streets 
and lanes lying within the limits of the City of 
Vancouver; 

(2) The South 2 feet of Lot 11, Block 239, District Lot 
526, Plan 590 has been established for lane purposes; 

(3) The said South 2 feet is no longer required for lane; 

(4) The owner of the balance of said Lot 11 wishes to acquire 
the said South 2 feet; 

THEREFORE BE IT RESOLVED THAT the South 2 feet of Lot 11, 
Block 239, District Lot 526, Plan 590 be closed. Stopped up and 
conveyed to the owner of the balance of said Lot 11; and 

FURTHER BE IT RESOLVED THAT the South 2 feet so closed be 
added to the balance of said Lot 11 to form one parcel. 

- CARRIED UNANIMOUSLY 


C. Closing, Stopping Up, Conveying and 

Consolidation (Portions of Crown Street, 
South of Marine Drive, Block 9, Musqueam 
Park) 

MOVED by Aid. Ford, 
SECONDED by Aid. Bellamy, 
THAT WHEREAS 

(1) The City of Vancouver is the owner of all the streets 
and lanes lying within the limits of the City of 
Vancouver; 

(2) The West 7 feet of the South h Lot 33, Block 9, 
District Lot 320, Plan 3720 was established for 
lane under filing 33154; 

(3) The said West 7 feet is no longer required for road; 

(4) The abutting owner wishes to acquire the said 7 feet; 

THEREFORE BE IT RESOLVED THAT the West 7 feet of the South h 
Lot 33, Block 9, District Lot 320, Plan 3720 now road be closed, 
stopped up and conveyed to the owner of the balance of said South 
H Lot 33; and 

FURTHER BE IT RESOLVED THAT the West 7 feet now closed be 
consolidated with the balance of the South h Lot 33 to form one 
parcel. 

- CARRIED UNANIMOUSLY 
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ENQUIRIES AND OTHER MATTERS 


Alderman Rankin - 
Council Evening Recess 


requested that if it appears 
that the 2:00 p.m. meeting 
of Council will run through 
the dinner hour that the 
meeting be recessed and 
reconvened at 7:30 p.m. 

The Mayor undertook that 
when a situation of this 
nature arises, he will seek 
the wishes of Council 
members. 


The Council adjourned at approximately 7:40 p.m. 


The foregoing are Minutes of the /Regular Council Meeting 
of February 21, 1978, adopted on/Mkrch 7, 197 8. 




MAYOR 



^ITY CLERK 


Del 1 


PART REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


FEBRUARY 9, 1978 


A meeting of the Standing Committee of Council on Planning 
and Development was held in the No. 1 Committee Room, Third Floor ,^ 
City Hall, on Thursday, February 9, 1978 at approximately 1:30 p.m. 


PRESENT : Alderman Harcourt, Chairman 

Alderman Gibson 
Alderman Kennedy 
Alderman Puil 

ABSENT : Alderman Brovm (civic business) 

CLERK TO THE 

COMMITTEE : M.L. Cross 


RECOMMENDATION 

1 . Photographic Kiosks - Allied Photo Services Ltd. 

The Committee had before it a Manager's report dated 
January 6, 1978 which was considered by Council on January 10, 1978, 
and referred to the Committee. 

The Manager's report noted that Allied photo Services Ltd. 
had filed development permit applications to construct 32 sq. ft. 
kiosks on gasoline service station sites in seven locations ■ 
throughout Vancouver, for use as a retail photo service outlet. 
Six sites are commercially zoned and one site is industrially 
zoned. The retail use would be a permitted use in the commercial 
district locations if the business was carried out in the principal 
building but would be conditional in the industrial district 
location . 

The Director of Planning would be prepared to approve the 
permits subject to the submission of a suitable design, however, 
since the construction of the kiosks and any subsequent approvals 
could have a significant impact on the City, the matter was re"- 
f erred to Council for information. 

Messrs. Thomas and Robertson filed a brief on behalf of 
Allied Photo Services Ltd. (on file in the City Clerk's office). 

Mr. Thomas advised that Allied Photo Services Ltd., a sub- 
sidiary of the 3m Company, is a national photo finishing organiza- 
tion with processing facilities in major centres across Canada. 
The Vancouver processing plant currently employs 12 people but 
this would increase to 60. Each kiosk would employ two people. 
He noted that the City would be receiving increased tax revenue 
from the kiosks . 


cont 'd 
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Part Report to Council 
Standing Committee of Council 
on Planning and Development 

February 9, 1978 Page 2 

Clause No. 1 continued ; 

With respect to possible traffic problems, Mr. Thomas noted 
that the kiosks would be located so not to interfere with the 
service station customers. The frequency of visits is distributed 
throughout the day as well as throughout the week. Customers 
would be stopping from 1/2 minute to 3 minutes at the most. 

The kiosks would be constructed on cement foundations, with 
planter boxes on each end. The kiosks are premanuf actured and 
placed on site by crane. The lease with the service station 
would require that they be maintained in good condition. 

With respect to the suggested impact of the kiosks, Mr. 
Thomas stated that if the kiosks were to be located in residential 
neighbourhoods, there would be an obvious impact on the residents, 
however, each kiosk is to be located in a commercial or indus- 
trial location. 

in discussion, the majority of the members of the Committee 
felt that if these seven kiosks were allowed, the Director of 
Planning would be inundated with applications to locate kiosks 
for various uses throughout the City. The kiosks may be a con- 
venience for customers but the Committee felt that a possible 
proliferation of kiosks, not designed in harmony with the 
existing service station on the site, would have a great impact 
on the City and they were not prepared to endorse the proposal. 

The Committee advised the representatives of Allied Photo 
Service Ltd. that if they wished they could appear before Council 
with their proposal. 

RECOMMENDED 

THAT Council be advised the Committee is not in favour 
of development permit applications being issued for the 
construction of kiosks throughout the City as service 
outlets for photo finishing or any other retail business 
use, and the Director of Planning be so advised. 


DELEGATION THIS DAY : Mr. I. Robertson, Allied Photo 

Services Ltd. 

FOR COUNCIL ACT iON SEE ?AGE(S)...3B^. 
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ENQUIRIES AND OTHER MATTJIRS (cont'd) 


Alderman Linnell - 
Christmas Traffic 
Regulations: Downtown 


referred to Christmas traffic 
regulations downtown and suggested 
newspaper publicity be given. 


Alderman Calder - 
Candidates for Civic 
Office 


referred to the large number of 
candidates for Civic office and enquired 
if some provision should be made to 
prove sincerity of a candidate in 
respect of running for Civic office. 

It was advised a deposit system was 
proposed to the Provincial Legislature 
but failed to receive approval. 

It was indicated members of Council 
may wish to raise the matter again in 
1971. 


Alderman Rankin 
Mohawk Garage 
2611 Kingsway : 
Old Tires 


referred to the practice by certain 
persons in the area, of rolling old 
tires from the Mohawk Garage premises 
down a nearby hill. Damage results 
to private property. 

His Worship the Mayor requested the 
Corporation Counsel communicate with 
the owner of this garage to the effect 
that appropriate action must be taken 
whereby this situation will be prevented 
from taking place. 


The Council adjourned at 9:55 a.m. 

*** 


The foregoing are Minutes of the Council meetings under dates 
of November 24, 1970 and November 26, 1970. 
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MANAGER'S REPORT, FEBRUARY 17, 1978 


(WORKS: Al -1) 


WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 


RE COMMENDAT I ON 

1. South 2 Feet of Lot 11, Block 239, D.L. 526, South Side 
3rd Avenue Between Pine Street and Fir Street - Closure 

The City Engineer reports as follows: 

"The south 2 feet of Lot 11, Block 239, D.L. 526, was established for lane purposes 
making the lane 22 feet wide at the rear of this lot. The balance of the lane is 
20 feet in width. The 2 feet of Lot 11 is not required for lane purposes. The 
owner of Lot 11 except the south 2 feet wishes to acquire the 2 feet in order to 
make this lot conform with the adjacent properties he also owns. 

I recommend that the south 2 feet of Lot 11, Block 239, D.L. 526, 
Plan 590, now lane, be closed, stopped up and conveyed to the 
owner of th^ balance of Lot 11 subject to the following conditions: 

(a) The value of $750 be placed on the 2-foot strip in accordance with the 
recommendation of the Supervisor of Properties. 

(b) The 2 feet be consolidated with the balance of lot 11 to form one parcel." 

The City Manager RECOMMENDS that the foregoing recommendation of the City Engineer 
be approved. 


2. 1978 Sidewalk Reconstruction 


The City Ehgineer reports as follows: 

"The Streets five-year Capital Plan has yearly allocations for sidewalk 
reconstruction. The purpose of the program is to replace sidewalks »rtiich 
are economically beyond repair. 

Hie bulk of this program is performed in the late winter and early spring 
when City crews are not able to do paving and other maintenance work »*d.ch 
requires more dependable weather. 

Funds for the program are normally appropriated in the Capital Budget, which 
won't be approved until after this work should have commenced. 

Accordingly it is recommended that $100,000 be appropriated in 
advance of the 1978 Streets Basic Capital Budget so that City 
crews may begin this sidewalk reconstruction program as soon as 
possible . " 

The City Manager RECOMMENDS that the above recommendation of 
the City Engineer be approved. 


* * * * * 


cont 'd 
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MANAGER'S REPORT, FEBRUARY 17, 1978 (WORKS: Al - 2) 

3 . False Creek Area 10-B - Sewer construction 

The City Engineer and Director of Finance report as follows.- 

"On January 17, 1978, Council approved a recommendation of the City Kiigineer and 

the Director of Finance that the City's share of the Area 10-B and adjacent area 

sewer works be provided by the Property Endowment Fund based on the following 
sharing: 

City (P.E.F.) $138 900.00 

B. C. ecu. 147 100.00 

C. M.H.C. 6 000.00 

ESTIMATED TOTAL $292 000.00 

COST — 

Review of the cost sharing based on the now finalized design configuration for 
the sewer works indicates changes to the cost sharing are appropriate because 
this design is different from the design concept originally assumed when the 
cost sharing was first developed. Some of the work now to be done should be 
charged to Sewers Capital and is not shareable with B.C.C.C.U. 

The revised cost sharing based on the estimated total cost of $292 000.00 is as 
follows: 

Agency Estimated Share of Cost 

City (P.E.F.) $111 460.00 

City (Sewers Capital) 45 000.00 

B. C.C.C.U. 129 540.00 

C. M.H.C. 6 000.00 
ESTIMATED TOTAL COST $292 000.00 

Accordingly, the City Engineer and Director of Finance recommend 
that the City's cost be funded as follows with the other sources 
of funding being the B.C.C.C.U. and C.M.H.C: 

a. $111 460.00 from the Property Endowment Fund 

b. $45 000.00 be approved in advance of the 1978 Sewer capital 
Budget and borrowing authority for this amount be approved." 

The City Manager RECOMMENDS that the foregoing recommendation 
of the City Engineer and Director of Finance be approved. 

4 . Encroachment Agreement; Lot 25, False Creek 

The Director of Legal Services and the City Engineer report as 
follows: 

"A recent survey in False Creek of the project on the 
above-mentioned Lot indicates that the building is 
encroaching on Ironwork Passage, Foundry Quay and Forge 
Walk, about 0.1 to 0.2 of a foot over a length of 375 
feet. It is essential to registration of the strata 
title that this encroachment be validated with the 
City. It is impractical to proceed with this as a 
conventional encroachment under the Encroachment By- 
law because of the termination provisions of the By»-law 
and requirements for removal. 

The project is constructed on City lands under a ground 
lease and the buildings will revert to the City on 
termination of the lease. 

It is therefore recommended that the City execute an 
encroachment agreement for a nominal cheirge of $15.10 
to cover the fee and registration, permitting the 
encroachment for the term of the groxind lease and any 
subsequent renewal and on such other terms as are 
satisfactory to the City Engineer and Director of 
Legal Services . •* 


The City Mcuiager RECOMMENDS that the foregoing recommendation 
be approved. jsao 

FOR COUNCIL ACTiOli SEE PA6E(S) il^^ 
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(BUILDING: A-4 - 1) 


BUILDING & PLANNING MATTERS 


RECOMMENDATION: 


1. 3874 West 2nd Avenue (2nd and Wallace) 
Lot C, District Lot 448 

Development Permit Application No. 79493 

The Director of Planning reports as follows: 

"This report deals with a Development Permit for the Greater 
Vancouver Housing Corporation, one of three Housing Develop- 
ments at this location. 

On August 9, 1977, City Covincil passed the following motion, 
after adoption of the minutes of the Special Information 
Meeting of Council on Thursday, July 28, 1977 at the Bayview 
Community School: 

'a. That Covmcil advise the Director of Planning it 

has no objection to his issuing of the Development 
Permits for the Penta and Dunbar projects at 
2nd and Wallace. 

B. That the Director of Planning report further on the 
Greater Vancouver Housing Corporation project at 
2nd and Wallace, taking into account the various 
concerns expressed at the Public Information 
Meeting on July 28, 1977, including design of the 
project, land use and potential traffic problems.' 

The proposed Development Permit Application as tabled at the 
Information Meeting of Council on July 28, 1977, has 
subsequently been withdrawn by the applicant, John Keith-King. 

On December 6, 1977, the Greater Vancouver Housing Corporation 
submitted a new Development Permit Application No. 79493 with 
a revised scheme of the development. The revised proposal 
indicates : 

(i) fences on Wallace have been radically altered to 
remove the walled-in effect. New screens and 
landscaping have been arranged in conjunction with 
the sidewalk location to provide a compatible front 
yard with the other front yards in the neighbourhood; 

(ii) the serrated form of continuous townhousing has been 
completely revised so that the houses are at right 
angles to the boundaries of the site. This, together 
with the variation in the alignment of the walls and 
the nvunber of significant gaps between the buildings, 
now helps to reduce the walled-in effect of the 
buildings , and achieves a form of development which is 
more compatible with the local neighbourhood; 

(iii) additional open space and a rearrangement of parking 
and access is also proposed; 

(iv) the proposal complies with the requirements of the 
CD-I By-law with respect to uses, F.S.R., height, 
units per acre, and off-street parking requirements. 
The development will still contain 37 dwelling units. 


Cont'd 
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Clause 1 Cont'd 
DESIGN 

The Urban Design Panel at its meeting of January 19, 1978, 
reconunended that the design be approved subject to the 
Director of Planning 's approval on the following items: 

(i) better details on the protection of the landscaping 
materials from damage done by automobiles, (curbs) ; 

(ii) more details of the fencing; 

(iii) more details on handling of the rain water leaders. 

TRAFFIC 


The City Engineer does not consider the traffic generated by this 
project to be a potential problem in this area. The existing traffic 
pattern* ^11 not be m^ly af fee ted^-by this gesneratpr. 


RECOMMENDATION 


The Director of Planning recommends that this Development 
Permit Application be approved subject to the following 
conditions : 


1. Prior to the issuance of the Development Permit: 


(a) a letter of undertaking is to be first submitted 
by the developer to the satisfaction of the 
Director of Planning and the City Engineer that 
all utilities will be provided underground 
including electrical, telephone, television, 
cables, etc., all at no cost to the City; 

(b) all crossings to be first approved by the City 
Engineer; 

(c) provision of garbage storage and pickup facilities 
to be made to the satisfaction of the Director of 
Planning after consultation with the City Engineer 
and the Medical Health Officer; 

(d) the design of the proposed development to be first 
approved by the Director of Planning having regard to the 
advice from the Urban Design Panel; 

(e) revised drawings are to be first s\ibmitted to the 
satisfaction of the Director of Planning, clearly 
indicating: 

(i) the location and detail including height, 
materials and finishes of all fences, 
screens and retaining walls; 

(ii) details of all landscaping and treatment of 
open portions of the site, including type, 
location, quantity and size of all planting 
materials, ground cover, planters and the 
retention of existing trees; 

(iii) details of all exterior lighting, including 

lighting for the drive and internal walkways; 

(iv) provision, of four handicapped parking spaces; 


(v) details of laundry and electrical rooms; 

(vi) building grades to be shown along with design 
elevations of entrances. 

Cont'd . 


Manager's Report, February 17, 19 78 


(BUILDING: A-4 


Clause 1 Cont'd 

2. The 56 off-street parking spaces are to be provided 
in accordance with the approved drawings within sixty 
(60) days of the date of any use or occupancy of the 
proposed development and thereafter permanently 
maintained. 

3. All landscaping and treatment of the open portions of 
the site are to be provided in accordance with the 
approved drawings within six (6) months from the date 
of any use or occupancy of the proposed development 
and thereafter permanently maintained." 

The City Manager RECOMMENDS that the recommendation of the 
Director of Planning be approved. 


INFORMATION AND RECOMMENDATION: 


2. Grandview-Woodland Neighbourhood Improvement 
Program; Progress Report 

The Director of Planning reports as follows: 

"On July 12, 1977 City Council approved the Grandview-Woodland N.I. P. Concept 
Plan which included a recommendation that progress in this program be reported 
for Council's information after each six month period. The purpose of this 
report is to inform Council of developments during the first six months of the 
program's implementation stage which ended December 31, 1977. 

Neighbourhood Improvement expenditures recommended in the Concept Plan were 
grouped in five major categories including Schools; Parks; Street Improve- 
ments and Beautification; Community Social Services; and Housing Infill and 
Rehabilitation. 



SOCIAL SERVICES 4% 


Implementation of the projects identified in the Concept Plan has been staged 
over the three year term of the implementation stage of the program ending on 
June 30, 1980, with emphasis on the Social Services and Schools categories in 
the first six month period. Projects requiring a longer period of time to 
complete, and those of particularly high priority, have been initiated early 
in this schedule. 


Cont'd 
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Clause 2 Cont'd 

The involvement of community members in the detailed planning of projects 
undertaken to date has increased noticeably over the past six months, and 
communication among local participants in this process is working well. A 
small increase in the number of N.I. P. Committee members has been accompanied 
by the involvement of a much larger number of people in the planning of indivi- 
dual improvement projects. The Committee is informally subdivided among vari- 
ous individual projects which typically involve four to six N.I. P. Committee 
members and a larger number of other residents. The details of each project 
are resolved by SL;ch subgroups and their conclusions are brought back to the 
N.I. P. Committee as a whole for discussion before being sent forward in a 
report to Council . 

N.I. P. Committee members have also been involved in the discussions of the 
Local Area Planning Committee, particularly when the topic of concern relates 
directly to the N.I. P. area. 

The N.I. P. Committee has sponsored the operation of a Canada Works project 
which employs three home handyworkers to do minor repair work which cannot 
be covered under the R.R.A.P. which is already available in the N.I. P. area. 
This project is functioning well and filling an apparent need in the neigh- 
bourhood; it will continue until the end of November 1978. Committee members 
intend that their identification of other needs in the area will result in 
further employment opportunities for local residents, even if these are of 
such a short term nature as the Canada Works program provides. 

The Grandview-Woodland N.I. P. Committee has continued to identify potential 
neighbourhood improvement projects. A list of these has been compiled for 
consideration as "secondary priority" projects, to be investigated in detail 
should any of the projects identified in the Concept Plan prove impossible 
to implement. One such project being given serious consideration is the 
establishment of a neighbourhood house, or similar facility, which could 
accommodate a variety of community organisations and services in need of 
space. 

SCHOOLS ($1,035,000.00 or 39%) 

Improvanents at four local schools comprise the major area of concern in the 
Grandview-Woodland Neighbourhood Improvement Program. Elementary schools in 
the N.I. P. area are generally maintaining a high level of enrolment, relative 
to the City as a whole, and remain focal points in the community. Parents, 
teachers and children have all shown a great deal of enthusiasm in contributing 
to the planning of proposed improvements. The prime objectives are to improve 
the educational opportunities available to the children of the area, and to 
encourage greater use of the schools by the community as a whole. 

As a variety of projects are intended for each of the three public elementary 
schools, some of which require a lengthy planning process, the School Board 
has agreed to a schedule for the staging of these projects. This approach is 
intended to ensure an early start on some aspect of the improvements at each 
school. It is hoped that these early projects will help in establishing the 
level of community involvement in the planning of such projects desired by 
the N.I. P. Committee. 

Macdonald School Kitchen and Storage - Funds are available for the addition 
of storage space adjoining the gym in order to make this facility more usable 
by the community; and for providing facilities for serving morning meals to 
school children. The provision of kitchen facilities has been awaiting the 
arrangement of operating funds to run the meal service. Work was to have been 
done on the provision of storage facilities at Macdonald School in November 
and December. The School Board has not begun work on the projects due to a 
heavy work load. 

Creative Playgrounds - Design committees have been established at Laura Secord, 
Lord Nelson, and Macdonald Schools to work with an architect recently hired to 
complete concept plans and working drawings for playgrounds at these three 
schools and oversee their construction. These committees include teachers, 
students, parents and neighbours of the schools. The architect was chosen in 
consultation with the members of these committees, a process which involved 
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more time in choosing an architect but which is expected to lead to a more 
satisfactory working relationship and greater community satisfaction with the 
results. Council has approved design funds, the design process is currently 
underway and is expected to result in construction contracts in early May. 

Playing Fields to be Upgraded - Funds have been allocated for the resurfacing 
and installation of proper drainage on the playfield at Laura Secord and the 
west playfield at Lord Nelson Schools. The fields are currently in poor con- 
dition. Their use both by the school children and the Grandview Legion soccer 
league would be increased by the upgrading of these fields. Planning is under- 
way while construction is scheduled to begin this summer on the field at Lord 
Nelson once a means of access to washrooms has been worked out. The work on 
Laura Secord 's field is scheduled for the summer of 1979 in order to allow work 
on the gymnasium and creative playground to be finished. 

Laura Secord Gym - Funds are available for the construction of a new gymnasium 
with a covered outdoor play area adjoining the building. The components of a 
design have been agreed upon after a series of discussions with parents, teachers 
and School Board staff. The School Board has now given approval of the project 
and has agreed to contribute $43,000.00 toward the cost of architectural fees, 
construction supervision and contingencies. The proposal has now received the 
approval of the Provincial -Departinent of Education and the selection of an 
architectural consultant is underway. 

St. Francis School Gym - Funds were set aside in the Concept Plan for the 
purchase of land, and design and construction of a new elementary school 
gymnasium for St. Francis parish school, which does not presently have a 
gymnasium. The N.I. P. Committee and members of the St. Francis Parish 
Educational Committee have been resolving the issues of ownership and control 
of programming of this facility. Because of the necessity of ensuring public 
access to the building for recreational and social activities outside normal 
school hours, it is essential that these issues be resolved before the project 
proceeds. It is expected that a proposal will be submitted to Council on this 
project during the first half of 1978. 

STREET IMPROVEMENTS AND BEAUTIFICATION ($382,000.00 or 15%) 

Tree Planting - Council has approved the expenditure of $11,350.00 for the 
planting of rows of 5 to 6 foot cedar trees, closely spaced, along the front- 
ages of Macdonald and Laura Secord Schools, for protective and decorative 
purposes. These trees were planted by School Board staff with the enthusiastic 
help of many students of these schools. The project received good press cover- 
age and calls have been received from neighbours of the schools expressing 
their appreciation of the improvement. 

Litter Containers - Council approved the expenditure of $2,338.00 for the 
installation of 14 concrete litter barrels in front of corner groceries in the 
neighbourhood, in order to reduce the spread of litter. All have been in place 
for several months. 

Bus Shelters - The Concept Plan included an allocation of $35,000.00 for the 
installation of City style bus shelters at locations of high local priority. 
Subsequent to the approval of the Concept Plan, the N.I. P. Committee considered 
as an alternative the installation of Commercial Advertising shelters; a list 
of locations recommended for such shelters Was submitted to the City Engineer- 
ing Department in November. The N.I. P. Committee believes that City shelters 
displaced by the commercial shelters in other areas can be relocated in 
Grandview-Woodland at bus stops that are not provided with commercial shelters. 
The Committee will consider reallocating these funds at such time as final 
decisions are made in locating the commercial shelters. 

Residential Street and Sidewalk Improvements - The Concept Plan allocated 
$146,000.00 to provide subsidies to encourage the completion of curbing, 
paving and sidewalk construction in the local area. The N.I. P. Committee 
intends that a 25% subsidy of local improvement costs be provided for both 
the City and local property owners who are fronting a park or school where 
curbs and paving remain incomplete. The Committee believes that ten such 
blocks should be curbed and paved for the benefit of the community as a whole. 
It is intended that the property owners involved be contacted in person by 
members of the N.I. P. Conanittee, in order to encourage the initiation of local 
improvement petitions from these blocks. 
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The Committee also intends to reconmend a 25% subsidy of the cost of installing 
sidewalks on all streets in the N.I. P. area where these are currently lacking. 
It is intended that the City initiate the local improvement process for these 
sidewalks. A report will be prepared for Council's consideration on this sub- 
ject during the upcoming months. 

Commercial Drive Beautifi cation - The Concept Plan allocated $175,000.00 for 
the beautification of Conmercial Drive from Venables Street to Broadway. Planning 
staff have carried out a survey of property owners and merchants to determine the 
level of interest; in carrying out improvements to the sidewalk and lighting, and 
installing street trees. Property owners and merchants are generally in favour 
of having street trees, pedestrian level lighting and street furniture installed 
throughout this portion of Commercial Drive, while significant interest was shown 
in a more comprehensive scheme, including new sidewalks, in the six block core 
area from Charles Street to Third Avenue. It is intended that trees, lighting 
and street furniture would be paid for with the available N.I. P. funds while 
sidewalk replacement would be paid for by property owners through the local 
improvement process. 

A design is currently being developed for this beautification project by City 
Staff. The details of the design will be discussed with merchants and property 
owners, prior to the initiation of a local improvement by-law to be recoranended 
in a forthcoming report to City Council by the Engineering and Planning Depart- 
ments, 

COMMUNITY SOCIAL SERVICES ($90,500.00 or 4%) 

Although expenditures reconmended under this category account for a small 
proportion of the total in the Grandview-Woodland N.I. P. Concept Plan, a 
high priority is attached to their implementation due to the need for social 
services in the area. Through surveys undertaken for the N.I. P. Committee 
in the spring of 1977, both residents and social service workers helped to 
determine social service needs in the community. Staffing, programming, 
operating space, after school child care and unemployment were all identified 
as major concerns in the neighbourhood. Since N.I. P. funds cannot be used to 
provide staff or operating funds, the effect of the program in the field of 
social services is limited. The N.I. P. Committee hopes that in the future these 
problems will be addressed more directly through other programs. Where 
physical improvements and equipment are a constraint, the N.I. P. Committee 
has recommended projects for N.I. P. funding to City Council. These have been 
undertaken as early as possible in the program. 

Children's Place Day Care - Council has approved the expenditure of $2,140.00 
for equipment and toys to be used in improving the rate of development of 
children with physical and mental handicaps. The equipment is now being ordered 
in stages by the Children's Place staff. 

Toy Lending Library - Council has approved the spending of $2,933.26 for 
toys and equipment to be loaned to both group and family day care centres in 
the Grandview-Woodland area. The loan process also facilitates contact 
between a pediatrician from the R.E.A.C.H. centre and the child care workers 
in the area who use the equipment. The pediatrician is currently in the pro- 
cess of ordering the equipment approved. 

MOSAIC Office Improvements - Council has approved the expenditure of $10,000.00 
for the purchase of office equipment and furniture to improve the translation, 
interpretation and counselling services offered by the MOSAIC Centre in seventeen 
languages. These improvements are now complete and in full use. MOSAIC held an 
open house to display the dramatic change in their working environment, providing 
publicity for their services and for the N.I. P. program. 

Community Services Directory - Expediture of $9,666.00 was approved by Council 
for the publication and distribution of a directory which is to inform neigh- 
bourhood residents of community services and facilities that are available to 
them. The survey of social services referred to above indicated a lack of public 
knowledge of available services. The directory is being translated into the 
principal non-English languages of the area, and is expected to be printed and 
distributed to each household during the first half of 1978. 
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R.E.A.C.H. - The Concept Plan allocated $64,000.00 for expansion of educational 
health services provided by the R.E.A.C.H. clinic in both medical and dental care. 
A proposal has now been finalised by R.E.A.C.H. and the N.I. P. Committee, and a 
report recommending the expenditure of $39,000^00 of the funds allocated will be 
presented to Council in January 1978 . The remainder of the funds 
will be allocated to other projects within the social services category. 

PARKS ($460,000.00 or ^7%) 

The Concept Plan included an allocation of $460,000.00 for the improvement of 
five neighbourhood parks. This allocation was based upon preliminary design 
concepts for each park developed in discussions with residents early in 1977. 

The Park Board staff have agreed to a schedule for a detailed design process 
which was begun in December 1977 on the first of the five parks. Preliminary 
designs prepared by Park Board staff after consultation with N.I. P. Committee 
members and residents will be posted in local grocery stores and publicized 
in the local newspaper. After response is received from local residents, the 
design will be finalised for consideration by the Park Board, and Council will 
be requested to approve the expenditure of funds for the required improvements. 

The process for developing a detailed design will begin on the second park in 
February. In the meantime, specific park improvements identified in the Con- 
cept Plan which can be implemented independently of other proposed improvements 
will be carried out immediately in order to demonstrate the availability of 
N.I. P. funds and encourage greater participation in park planning discussions. 
An example of this approach may be the upgrading of tennis courts on Grandview 
and Garden Parks in the spring of this year. The implementation of all improve- 
ment projects on the parks will be staged to coincide with low periods of park 
use, in the case of soccer field upgrading, for example. It is expected that 
all park designs will be completed by the end of 1978 and that the last park 
development work will be completed by the middle of 1979. 

HOUSING INFILL AND REHABILITATION ($250,000.00 or 10«) 

The Concept Plan allocated $250,000.00 to housing infill and rehabilitation, 
with the intention of helping to alleviate a shortage of affordable family 
accommodation that is developing in the Grandview-Woodland area. The N.I. P. 
Committee had hoped to develop a rotating fund to encourage non-profit housing 
development in the area. 

Following a discussion of various forms of non-profit housing with a C.M.H.C. 
representative, the N.I. P. Committee decided that the potential of co-operative 
housing should be further explored. The Committee sponsored a tour of existing 
co-op housing developments in the City, followed by a workshop discussion on 
the subject. Members of the conmunity who attended the exploratory meetings 
expressed dissatisfaction with C.M.H.C. regulations limiting the opportunity 
for lower income groups to get into this type of housing. 

This approach to non-profit housing has not been followed up, and other forms 
of non-profit housing have stimulated little interest in the community. Thus 
the allocation of funds for the purpose of encouraging the development of non- 
profit housing may be reconsidered over the upcoming months by the N.I. P. 
Commi ttee . 

R.R.A.P. (RESIDENTIAL REHABILITATION ASSISTANCE PROGRAM) 

The upgrading of housing in the N.I. P. area is one of the principal objectives 
of the program. The Residential Rehabilitation Assistance Program has been 
well received in Grandview-Woodland, with a steady flow of applications in 
response to an extensive promotional campaign throughout the N.I. P. area. The 
program has contributed to a noticeable trend of upgrading of residential pro- 
perty. 

Both resident homeowners and landlords are well represented in the 204 prelim- 
inary applications received to date. To the end of 1977, 43 loan and grant 
coiranitments have been made by C.M.H.C, accounting for 47 dwelling units. City 
and C.M.H.C. staff are processing 162 incomplete applications representing 
another 231 dwelling units. Single family homeowners have shown the highest 
interest in the program; seven duplexes and an apartment building are also 
being upgraded with R.R.A.P. 
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The present rate of approved applications is 14 per month; this is 
expected to increase as intensive promotion of the program on a 
block-by-block basis is undertaken by R.R.A.P. staff. As mentioned earlier 
in this report, a Canada Works-funded home repair project is supplementing 
R.R.A.P., with free labour for needy homeowners who are not eligible for 
sufficient R.R.A.P. funds to carry out all necessary repairs. 

COMMITTEE TERMS OF REFERENCE 

The Grandview-Woodland N.I. P. Committee has been operating under Terms of 
Reference (refer to Appendix I) adopted by City Council on December 14, 1976. 
The Committee's membership has increased from ten at the beginning of the 
program, to thirteen at the present, and is expected to increase further as 
citizen interest in the implementation of the program increases. With one 
exception, the provisions of the Terms of Reference are serving the Committee 
well. The Committee wishes to have Clause 4(g) of the Terms of Reference 
amended to permit the Committee to elect Co-Chairmen instead of a Chairman 
and Vice-chairman. This would permit more flexibility in the duties of these 
Committee members, who due to their own jobs and other responsibilities, wish 
to share the tasks of chairing Committee meetings and representing the Committee 
at meetings of Council, the Park and School Boards, and other community organi- 
sations. 

RECOMMENDATION 

The Director of Planning reoormends that the Terms of Reference of the Grandview- 
Woodland Neighbourhood Improvement Program Committee be amended by substituting 
the following for Clause 4(g): 

(g) A Chairman and Vi ce-Chairman , or two Co-Chairmen, shall be elected by the 
Committee for 6 (six) month terms. There is no limit on the number of 
terms a person may serve in either position. " 

The City Manager submits the foregoing report for the INFORMATION of City 
Council and RECOMMENDS that the foregoing reoonnendation of the Director 
of Planning be approved. 


RECOMMENDATION ; 

3. Riley Park Neighbourhood Improvement Program: 
Six Month Progress Report #1 

The Director of Planning reports as follows: 


"On July 26, 1977, City Council approved the Riley Park N.I. P. Concept Plan 
which includes funding allocations for N.I.P. projects, other proposed 
planning studies and actions as well as various citizens' initiatives to 
improve the area. In August, 1977, C.M.H.C. and the Province also approved 
the Concept Plan. The purpose of this report is to describe progress made 
to date on implementation of these projects. 

It is a requirement of C.M.H.C. that progress reports on N.I.P. Implementation 
be prepared at six-month intervals. Implementation for Riley Park N.I.P. is 
scheduled over up to five six-month intervals as follows, for which Administration 
funding is appropriated. 

First Work Interval - August, 1977 - January, 1978 

Second Work Interval - February, 1978 - July, 1978 

Third Work Interval - August, 1978 - January, 1979 

Fourth Work Interval - February, 1979 - July, 1979 

Fifth Work Interval - August, 1979 - January, 1980 

This is the first six-month progress report. 


Attached as Appendix I to this report is a summary outline of the status of 
all N.I.P. projects, associated planning work items and citizens' initiatives 
for the improvement of Riley Park. This summary provides an overview for 
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(WORKS - 1) 


WORKS & UTILITY MATTERS 


RECOMMENDATIONS : 


1. 


Reduction in Scope - 

Street Lighting Local Improvement Project 


The City Engineer reports as follows: 

"On September 11, 1969, Council approved the installation of 
a street lighting local improvement project on the Initiative 
Principle for Vanness Street (south of the right-of-way) , 
both sides, from Spencer Street to Boundary Road (item 57 - 
Court of Revision Schedule No. 385). 

During 1970, the two lots on the south side of the street in 
the block between Ormidale Street and Boundary Road, which 
are City-owned, were resubdivided . Provision was made to 
relocate the roadway to improve the intersection at Boundary 
Road but because of the strikes this year, the work will not 
be done until 1971. 

The lighting on the portion of Vanness Street between Spencer 
Street and Ormidale Street has been completed and it would be 
desirable to include these costs on the 1971 tax rolls to 
avoid further interest costs. This can be done by redefining 
the limits of the project to exclude the unfinished portion of 
the street. Section 519 of the Vancouver Charter provides 
that the Council may readjust the limits of a project if it 
deems it is inadvisable to complete in its entirety. 

Another project can be initiated to complete this lighting as 
part of the 1971 Program. There is no privately-owned 
assessable property in the block. 

I RECOMMEND that the project for the installation of street 
lighting on Vanness Street (south of the right-of-way) from 
Spencer Street to Boundary Road be reduced to Vanness Street 
(south of the right-of-way) from Spencer Street to Ormidale 
Street, and that the appropriation for this project be reduced 
as follows: 


From 


To 


(a) Property Owners' Share 

(b) City' s Share 


$ 3,702.53 
$ 7,673.09 


$ 3,504.90 
$ 6,989.74 


(c) 


Total Estimated Cost 


$11,375.62 


$10,494.64 


II 


Your Board 

RECOMMENDS that the foregoing report of the City Engineer be 
adopted . 
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Council of the amounts allocated and appropriated to date for each project, the 
time interval in which report to Council on each item is scheduled and additional 
I notes to provide a clear indication of each project's present status. 

The main staff activity during this six-month period has been in project 
development for a number of items. This has included background research, 
community discussions/negotiations, liaison with other staff and agencies 
and detailed design that has led or will lead to actual implementation. 
Staff work has been completed on 6 items for which a total of $118,290.00 
in appropriations has been either achieved or is pending. On the advice of the 
Citizens' Planning Committee, staff also coordinated a Maintenance and Clean- 
up Campaign (with P.Y.E.P. funding approved by Council) for local residents 
in need and have been involved in the formation of a viable Main St. Merchants' 
Association as proposed in the N.I. P. Concept Plan. 

Local resident volunteer activity has included: 

- continued strong participation on a weekly basis in the 
Implementation discussions of the Citizens' Planning 
Committee; 

- special activity on design or work teams for Main St. 

; Beautifi cation, Riley Park Recreation Complex Additions and the 

33rd/0ntario Pedestrian Signal; 

- local improvement petitioning for the upgrading of streets in 
over 40 blocks; 

! - Neighbourhood House fundraising events; 

1 - investigatory work on numerous proposed N.I. P. projects; 

- assisting staff in numerous planning events including design-ins, 
: information meetings, etc.; and 

- formation of and participation in a Police Liaison Committee. 

The Citizens' Planning Committee has also received a Canada Works Grant 
for which three people have been hired to do project development for the 
proposed Neighbourhood House and Youth Centre in close liaison with City 
staff over the next eight months. 

« Overall, implementation of Riley Park N.I. P. is occurring on schedule. 

I 

* Recdimendatian: 

3 

The Director of Planning submits the foregoing progress report for the 
information of Council and reccinnnends: 


THAT Council submit the Riley Park N.I. P. six-month 
progress report to the Federal and Provincial 
Governments for Information." 

The City Manager RECOMMENDS that the recotmendation of the Director of Planning 
be c^roved. 


^. Fxterior Alterations to CPR Station - DPA #79142 
The Director of Planning reports as follows: 

"On December 17, 1974 Council designated the CPR Station as a Heritage 
Building. Under the provisions of the Heritage Designation By-Law, no 
alterations to the exterior may be carried out without Council's approval. 
A Development Permit Application has been made for alterations to the 
building which would Include replacing doors on the south facade, signage 
on the south facade, and painting and repairs on the north, east and west 
facades and to use approximately 3,750 square feet of the main floor as 
retail . 

On January 23, 1978 the Heritage Advisory Committee discussed the 
application and recommended approval. 

Reccmnendation ; The Director of Planning considered the Development Permit 
Application on February 13, 1978 and Is prepared to approve same provided 
it is first approved by City Council." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Director of Planning be approved. FOR COUNCIL ACTION 5E& PAGE(S)Mi.^it- 
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FIRE AND TRAFFIC MATTERS 


RECOMMENDATION AND CONSIDERATION 


1. 19 78 Street Decorations Budget 


The City Engineer reports as follows: 

"This report is advanced to obtain approval of the scope of the street decorations 
for 1978 and to obtain approval of funds in advance of the normal budget. 

Each year banners and flags are installed on poles along several of the main streets 
and bridges to decorate these tourist routes and in some years to promote the special 
public events conducted during the summer months. 

The Streets Decoration Committee which is comprised of Mr. Rudy Kovach (Hopping 
Kovach and Grinnell Ltd.) and the Assistant City Engineer, Electrical after discus- 
sions with Mr. Ernie Fladell, . Senior Social Planner, propose to use the following 
decorations which will relate to the Captain Cook Bicentennial event. 


1. Banners with native designs created by two accomplished Nootka 
Indian artists. 

2. Brightly colored flags with the official Captain Cook Bicentennial 
design printed on them (see Appendix 1) . 

3. Canadian flags. 


Proposed 1978 Decioratibris Program . 

i) Install banners and flags on the streets shown on Appendix 2. $33,000 
ii) Additional cost for special Bicentennial flags. 2,000 
iii) Extended decorations: Instal clamps and banners on Granville 5,000 
and Cordova Streets from Hastings to Richards Sts. (Consideratio n) 
Total $40,000 


In order to have the decorations manufactured in time for installation by July 1st, 
a contract must be awarded at this time. Normally this would be done without approval 
of Council in advance of the budget because it is a continuing program. However, this 
year's program involves additional costs for (a) inflation, (b) an additional 100 flags 
and 50 banners required to decorate streets that have been added during the past two 
years when special financing has been available, (c) the added cost of the bicenten- 
nial flags and (d) the further extension to the program being advanced for consideration. 

(a) Inflation. 


Since 1975, the costs of labour and the banners have increased sharply. 
I estimate that the cost to instal decorations equivalent to the 1975 
program will amount to $31,000 in 1978. 

(b) Extfension of Decdrated Streets . 

During 1976, the street decorations were extended in connection with the 
United Nations Conference on Human Settlements (Habitat) for which addi- 
tional financing was provided. During 1977, Heritage Festival provided 
additional funds which enabled us to maintain street decorations in many 
of the areas introduced in 1976. 


The following is a tabulation of the expenditures and the decorations 
• installed during the past three years. 


Year Ex penditure No. of Banners Nd. of Flags Streets 

$21,584 580 550 Appendix 3 

$60,260* 600 2550 " 4 

$33,313** 600 650 " 5 

(Proposed) 1978 $40,000 620 650 " 2 



Continued 


318 


MANAGER'S REPORT, February 17, 1978 (FIRE: A-6 - 2) 


Clause No. 1 Continued 


*In 1976, $4,473 was spent on the displays at the seven flag islands 
throughout the City, not related to the Habitat display. $55,787 
was funded jointly by the City and Federal government for Habitat 
display covering the normal decorated areas plus four other areas 
(including McConachie Way and the Arthur Laing Bridge at the 
Vancouver Airport) . 

**In 1977, the Heritage Festival Committee over-printed the salvaged 
Habitat flags with the Heritage Festival symbol enabling decorations 
to be maintained along the greater length of streets than could be 
provided under the normal budget (1975). 

The estimated cost of the extension of the 1975 program to the 1977 program 
(additional 50 banners and 100 flags) is $2000. 

(c) Added Cost for Bicentennial Flags : 

Normally B.C. flags and Union Jacks are used with the Canadian flags 
in clusters of three on each pole. The Bicentennial flags which are 
proposed instead of the B.C. and Union Jack flags will cost an addi- 
tional $2000. 

The Director of Social Planning indicates that $2000 of the City 
Festival funds which Council has already approved; can be used to 
pay this extra cost. 

(d) Extension of Decorations (for Consideration) . 

In view of the lack of decoration along Granville and Cordova Streets 
from Hastings to Richards Streets which is a well travelled corridor 
linking three of the popular downtown attractions, Granville Mall, the 
Seabus and Gas town, the Council may wish to add this to the ongoing 
yearly program of decorations. The estimated one time cost for install- 
ing the brackets would amount to approximately $4000 and the recurring 
cost of the banners and installation would be approximately $1000. 

If it is desired to reduce the program, the lengths of streets decorated can be 
shortened. It is the Street Decorations Committee's opinion that the continuous 
displays have greater impact than those which are 'chopped up' . 

I RECOMMEND that - 

A. Canadian and Bicentennial flags and the 'Nootka' banners be installed on 
the streets and bridges shown on Appendix '2 ' at an estimated cost of 
$33,000. 

B. $2,000 of the funds which have already been approved by City Council for 
the City Festival be used to cover the added cost of the Bicentennial flags* 

C . the funds be approved in advance of the Revenue Budget for the program, 

and I submit for Council's CONSIDERATION the proposal to instal clamps and 
banners on Granville and Cordova Streets from Hastings Street to Richards Street at 
an additional estimated cost of $5,000." 


Tiie City Manager RECOMMENDS that the above recommendations of the City 
Engineer be approved and submits the matter of the $5,000.00 estimated 
additional cost for extension of decorations to Council for CONSIDERA- 
TION. 


Continued 
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MANAGER'S REPORT, February 17, 1978 (FIRE: A-6 - 3) 


RECOMMENDATION 
2. Fireboat 1978 


The Fire Chief and Director of Finance report as follows: 

" I . Background 

There exists a long history of the City of Vancouver 
paying the cost for fire protection services from the 
water within Vancouver Harbour. Even though this 
service has been used to protect property in other 
municipalities and ships on the water, and although there 
have been many attempts to get cost-sharing from other 
municipalities and from the National Harbours Board, all 
such attempts have been unsuccessful except insofar as 
the National Harbours Board grants in lieu of taxes could 
be considered a contribution in some measure. This results 
in Vancouver facing an anticipated operating budget for 
the fireboat in 1978 of $705,000. 

The City of Vancouver on November 18, 19 75 served notice 
terminating the operation of the fireboat in two years - 
i.e. on November 18, 19 77. Subsequently, notice was 
extended a further three months, expiring at the end of 
February 19 78. 


II. Meeting of January 13, 1978 

On January 13, 1978 a last effort was made by the City of 
Vancouver in calling a meeting of the Special Committee re 
Fire Protection in Vancouver Harbour. 

Mayor Volrich reviewed previous discussions on the operation 
of the fireboat and asked the municipal representatives for 
their views on participation in a cost-sharing formula. 
The response could be considered largely negative towards 
sharing, with one exception — the City of North Vancouver. 
Mayor Loucks indicated that the City of North Vancouver 
recognized the necessity for a marine firefighting 
capability and was prepared to contribute, provided that the 
share would be reasonable . 

Mayor Volrich summed up the views expressed by the various 
municipalities and advised the meeting that he would direct 
the City Manager, Fire Chief and Director of Finance to 
prepare a report for Council consideration. 

Ill . Options Available to the City 

Note : definition of "call-out cost " 

The "call-out cost" is defined as the total current 
year budget for the operation of the fireboat 
divided by actual firefighting man hours incurred 
in previous year, or on the basis of an average of 
several years (could wait until end of current 
year and use actual hours for the current year) to 
arrive at a man hour cost, which is then multiplied 
times the number of firefighter man hours actually 
used on the call-out. If the year used saw few call- 
outs, then obviously the cost per man hour is going 
to be very high. 


Continued 


MANAGER'S REPORT, February 17, 1978 


(FIRE: A-6 - 4) 


Clause No. 2 Continued 

There would appear to be two options available to City 
Council in dealing with the question of the fireboat, and 
the unwillingness of the other municipalities and the 
National Harbours Board to share in that cost on an 
equitable basis. 


The options are as follows: 

(1) Take the fireboat out of service. 


(2) Keep the fireboat in service. Supply service to 
municipalities and the National Harbours Board 
(for ships not moored at pierside) only if they 
make suitable advance arrangements. This could be 
in any of the following ways: 

(a) they contract to pay us each year, whether the 
fireboat is used or not, a share of our annual 
cost, which will be subject to adjustment 
annually and will be on a formula to be 
determined by the City of Vancouver but 
obviously subject to negotiation if necessary. 

It is our suggestion that the following shares 
of our annual cost should apply under this 
option . 


North Vancouver City 
North Vancouver District 
National Harbours Board 


7h% $ 50,000 

15% 100,000 

7^5% 50,000 (for any 

ships not 
moored at 
pierside) 


or (b) they contract to pay a standby charge, which 

would be one-half of the straight cost-sharing 
("a" above) plus a call-out cost charge being 
one-half of the otherwise applicable call-out 
cost charge. 

or (c) they commit in advance to pay "call-out" cost", 
regardless of size. The calling party would 
have to be specifically authorized to make 
this commitment and the City so advised before 
a request for assistance would be met. 


Burnaby 

We are of the opinion that Burnaby at best will not agree 
to anything other than paying our call-out cost if they call 
us in the event of a fire. 


The Fire Chief and Director of Finance RECOMMEND that: 

A) the fireboat be retained and service be supplied on the 
terms outlined under option (2) 

B) the City attempt to negotiate appropriate agreements with 
the National Harbours Board and the various municipalities 
for cost sharing 

C) if negotiations do not provide satisfactory results at 
this time, the City reopen the issue when a local Harbours 
Board is appointed. " 


The City Manager RECOMMENDS that the recommendations of the 
Fire Chief and the Director of Finance be approved. 


FOR COU54C1L ACTION SEE PAGE(S) 
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FINANCE MATTERS 


RECOMMENDATION : 


1. 1978 Capital Grant Request, 

Y.M.C.A. "Family 'Y' Project" at Langara 

The Director of Finance reports as follows: 

"On November 9, 1976, Council, when considering a grant request from the Y.M.C.A. 
for its Langara property, passed the following motton: 

"That Council recommend to subsequent Councils that a grant of $333,000 
to the 'Family T Project' at Langara, be approved, on the basts of 
one third of this amount being released in each of the years 1977, 1978, 
and 1979, subsequent to construction commencing in V977; these funds 
to be taken from the annual Supplementary Capital Budgets." 

Council, on March 15, 1977, approved the 1977 portion of $111,000 of the 
proposed grant, subject to construction commencing in 1977, with funding to 
be provided from the 1977 supplementary capital budget. There was, however, 
no approval given at that time for the funding for 1978 and 1979. 

The City has now received a request from the Y.M.C.A. for the second year 
Installment of the requested grant (the 1978 allotment of $111,0001 and 
advises that the construction is well ahead of schedule with the roof now In 
place on over one half of the structure. The City's proposed 1978 supplementary 
capital budget includes provision for the amount of $111,000 in 1978. 

The Director of Finance recommends that this amount of $111,000 be approved 
In advance of the 1978 Operating and Supplementary Capital Budgets, and 
that this portion of the capital grant be approved as requested." 

The City Manager RECOMMENDS that the reocanmendation of the Director 
of Finance be approved. 

2. Transfer of Property Data to 

Real Estate Board of Greater Vancouver 


The Director of Planning reports as follows: 


" Background 

In July 1977, the Real Estate Board of Greater Vancouver (R.E.B.) forwarded a request 
to the Department of Permits and Licenses asking the City to provide the Board with 
age of building and zoning information for all properties in the City. The initial 
request for this information came from the Board's consultant, P.S. Ross and Partners, 
who are working with the R.E.B. to establish an improved means of responding to their 
members' requests for data on property which is to be listed for sale. 

For several years, the R.E.B. has been providing its members, on request, with informa- 
tion concerning the age of structures, zoning, sales, lot size and assessment role 
data for individual properties. With the growth of listing volumes and the increasing 
reluctance of Assessment Authority offices in the Lower Mainland to respond to telephone 
requests for information, the load on the R.E.B. 's statistical department rose to the 
point where staff could not meet the number of demands. In an effort to increase the 
numbers of calls which could be answered, the R.E.B. added to its staff and stopped 
answering requests for more time-consuming data, principally age and zoning status. 
As a consequence. City Departments have experienced a substantial rise in the volume 
of inquiries for this information from realtors. The attached memo from the Director 
of Permits and Licenses to the Director of Finance supports this statement. 


cont'd 
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Clause #2 continued ; 

The R.E.B. has recently acquired its own computer and on-line terminals, and feels it 
could increase its capacity to respond to real estate industry requests and reduce 
demands on City Departments for property information by storing the requested data on 
computer disk for instant recall. Consequently, the Board would like to obtain the 
data from the City in machine-readable form. 

The R.E.B, 's original request for zoning and age of building data was forwarded to the 
Director of Planning by the Director of Finance because the required information was 
on a computer file belonging to the Planning Department. The Planning Department, in 
conjunction with Computer Services, forwarded the computer tape to the R.E.B. for 
copying in November 1977. However, since the data on this tape was current only to 
1974, we advised the R.E.B. to obtain only age of building data from it (since there 
is no up-to-date computerized source of this information) and to request permission to 
obtain the zoning information from the City's computer property tax master file. The 
Planning Department had added zoning information to the tax file in October 1977. 

Description of Data on the Property Tax Master File of Interest to the R.E.B. 

The City's property tax master file is a computer file containing a variety of infor- 
mation on every legal parcel of land in the City. This information includes, among 
other things, property address and legal description, owner's name and address, 
various codes describing the condition and use of the property, zoning, tax and 
assessment data. Much of the information on this file originates with the B.C. 
Assessment Authority (B.C.A.A. ). 

Although the R.E.B. 's original request asked only for zoning and age of building data, 
it seemed that it might be mutually beneficial to the R.E.B., the City and the B.C.A.A. 
to make available at the same time other non-confidential data on the property tax 
file, providing certain conditions such as usage, updating procedures and cost recovery 
could be agreed to. Following discussions with City staff, the R.E.B. formally 
requested in November 1977 the following information, all of which is contained on the 
City's property tax file: 

- property address 

- alternate property address (one only) 

- coordinate 

- legal description 

- lot code and size 

- equity code (indicates registered owner, registered holder of agreement for 
sale or lessee of crown-grant land) 

- manual class code (describes structure and condition) 

- actual use code (describes the main use of the property) 

- zoning code 

- last sale date 

- actual values (land and building, for assessment purposes) 

- owner's name and address 

None of the above information is classified as 'restricted' data, and all of it can be 
currently obtained by contacting the City, the B.C.A.A. or the Provincial Land Registry. 
However, the process of obtaining information is currently time-consuming since it may 
require contacting all three agencies and possibly more than one department within 
City Hall. 

It is proposed that the City make the above information available to the R.E.B. sub- 
ject to certain conditions and through a legal agreement with the R.E.B. It is rec- 
ommended that the agreement contain the following points: 

1) That the City's Computer Services Division be responsible for writing the necessary 
programs to extract the requested data from the property tax file and that this 
extract be updated on a quarterly basis. 

2) That the R.E.B. agree to update their files within two weeks after receipt of 
each extract tape, to prevent the release of obsolete or incorrect data. 

3) That use of the data be restricted to responding to R.E.B. member requests for 
information or for statistical analysis or tabulations, but that under no circum- 
stances may it be used for obtaining addresses for mailing purposes. 

4) That the City disclaim any legal responsibility arising from incorrect informa- 
tion. 


cont'd 
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(FINANCE: A7-3) 


Clause #2 continued ; 

5) That the R.E.B. pay the full costs incurred by the City in transferring this data 
(including staff and computer costs), as well as a nominal service charge to 
reflect the substantial benefit to the R.E.B. of obtaining this data. It is 
suggested that the costs be broken into two categories -- initial charges to 
recover costs incurred in preparing this agreement and writing the programs to 
extract the data and quarterly charges to cover the costs of updating the data. 
Although a full accounting of costs cannot be made until the necessary program- 
ming and othe" work has been completed, it is estimated that the initial charge 
would be in the order of $3,000 and annual charges about $1,600 thereafter. 

6) That the agreement and service be terminated if any of the above conditions are 
not met. 

Benefits to the City 

It is difficult to quantify the benefits to the City in terms of the reduction in 
inquiries for this data since no record of the number of inquiries has been kept. It 
is believed, however, that there could be a significant reduction in certain types of 
inquiries to the Permits and Licenses, Planning and Finance (Tax Division) Departments 

Apart from the above, the City's Properties Division currently receives the 'Multiple 
Listing Service' property listing and selling information from the R.E.B. This ser- 
vice provides valuable information used in appraising properties that the City is 
involved in. The cost of this service to the City, as of the fall of 1977, is a $500 
initial membership fee to join the R.E.B. and $100 annual dues. The City has been 
receiving the M.L.S. material for the last two months free of charge on the under- 
standing that the $500 initial fee and $100 annual fees would be recovered by the 
R.E.B. through the costing agreement drawn up by the City to provide the property 
data. If this arrangement is not approved, the City will be required to pay the above 
amounts to the R.E.B.* 

The Properties Division also subscribes to another realty statistical service which 
costs about $300 a year. The City's membership in the R.E.B. will allow it access to 
this same service through the R.E.B. so it may be possible in the future for the City 
to discontinue this service. 

The R.E.B. 's request for the data on the property tax file is based on the Board's 
objective of improving its property information. The City will naturally be only one 
contributing source of information to this data system. However, the City as a 
member of the Board will have access to other information and to the analysis and 
tabular programs the Board is planning to introduce into the system. It is believed 
that in the future there could be some very valuable information accessible to the 
City, which is not readily available at the present time. 


Recommendation 

It i s recommended that: 

Council approve in principle the release of the above data on the City's property 
tax master file subject to an agreement satisfactory to the Director of Legal 
Services incorporating points 1 to 6, listed above in this report." 

♦These amounts would be deducted from the estimated costs listed in 
point 5 above if this proposal is approved. 


The City Manager RECOMMENDS that the recommendation of the Director 
of Planning be approved. 
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(PERSONNEL: A8 - 1) 


PERSONNEL MATTERS 


RE COMMENDATION 


1. 


Completion Course; Archivist W. McKee 


The Director of Personnel Services reports as follows: 

"This coarse will be held at the Public Archives of Canada 
in Ottawa from April 24, 1978 to May 19, 1978 and is a 
final course in the completion of academic qualifications 
in respect of Archivists. 

Mr. W. McKee has not had the advantage of this finishing 
course which the City Archivist feels will be of consider- 
able benefit to him. 

Mr. McKee 's transportation and tuition costs will be paid 
by a generous grant from Mr. Lukin Johnston amounting to 
$750.00. Mr. McKee will pay his own accommodation and 
other living expenses while in Ottawa. 

The only cost to the City would be 20 days leave of absence 
with pay and no replacement staff will be taken on during 
this period. 

As this request of the City Archivist and City Clerk is in 
accordance with Personnel Regulation 248-4, I recommend 
approval. " 


The City Manager RECOMHENDS that the above recommendation 
of the Director of Personnel Services be approved. 
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(PROPERTIES: A9 - 1) 


PROPERTY MATTERS 


INFORMATION 

1 . Exchange of Lands - Grandview Highway and 
Penticton Street 


The Supervisor of Properties reports as follows: 

"City Council on October 25, 1911 , approved a land exchange 
and sale between the City and the Housing Corporation of 
B. C , concerning City-owned land at Grandview Highway and 
Penticton Street and Housing Corporation of B. C. land at 
Fourth Avenue and Discovery Street. 

The exchange and sale was concluded on the basis of full 
market value for the City-owned land and two-thirds market 
value for the Housing Corporation of B. C. Land, subject to 
the Housing Corporation retaining an option to repurchase 
the Fourth Avenue and Discovery Street site from the City 
at the same value if the land is not developed with non- 
profit housing. 

In this report to Council, it was pointed out that the 
Housing Corporation of B. C. intended to develop a 'low 
energy use' demonstration housing project on the Grandview 
Highway and Penticton Street site. 

It has now come to our attention that the ' low energy use ' 
project is in doubt due to a large budget cut to the 
Housing Corporation of B. C. The Corporation intends to 
proceed with the required subdivision, and if money can be 
found, they will proceed with the project as planned, if not, 
they will sell the lots and provide the contractors all the 
assistance possible in building with energy conservation as 
an objective. " 

The City Manager submits the foregoing report of the Supervisor of 
Properties to Council for INFORMATION. 

RECOMMENDATION 

2. Rent Review - Portion of Lot "B", Situated 
under Fir Street Ramp of Granville Bridge 

The Supervisor of Properties reports as follows: 

"The above portion of Lot "B", Block 239, D.L. 526, Plan 9179 situated 
under the Fir Street Ramp of the Granville Bridge at Fourth Avenue 
and Fir Street is leased to Allied Air Conditioning and Refrigeration 
Contractors Ltd., for a 30 year period from April 1, 1968, subject 
to 5 year rental reviews. The site, comprising 1,274 square feet, is 
leased for required parking and access to the Lessee's building on 
Lot F to the south and fronting on Fourth Avenue. 

During the last 5 year rental period which will terminate on March 31, 
1978, Allied Air Conditioning and Refrigeration Contractors Ltd., paid 
a rental of $360.00 per annum plus all taxes as if levied. 

Following negotiations, this Lessee has agreed to an increase to 
$480.00 per annum plus all taxes as if levied for the next 5 year 
rental period commencing April 1, 1978, and terminating March 31, 1983. 

Therefore, it is recommended that effective April 1, 1978, the rental 
be increased to $480.00 per annum plus taxes as if levied. 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of properties be approved. 
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Board of Administration, November 20, 19 70 (WORKS - 2) 


2. Flat Rates for Property Owners' Share 
of Completed Street Lighting Local 
Improvement Projects 

The City Engineer reports as follows: 

"Section 508 (c) of the Vancouver Charter provides that 
Council may by resolution establish a flat rate per foot 
frontage with respect to any two or more projects of a 
like nature, based on the average cost per foot frontage 
of such projects as estimated by the Council. 

The following flat rates are derived from the contract costs 
and the costs of work done by the City forces, together with 
allowance for interest over the period of construction and 
other general charges. These rates for the property owners' 
share of the street lighting projects, which were completed 
during 1970, have been developed in accordance with the 
provisions of the Vancouver Charter and the Local Improvement 
Procedure By-law. All the projects were dealt with at the 
following Courts of Revision. 


Schedule No, 


354 
366 
375 

385,386 and 387 


Court of Revision Date 

September 12, 19 66 

September 7, 1967 

October 3, 1968 

September 11, 1969 


RECOMMENDED that the following flat rates be approved, 


Projects as Identified on the 
Assessment Commissioner's Schedules 


Schedule 
No. 

366 
385 


385 


387 
385 


375 
385 
386 
385 
354 
375 


Item No. 

87 

1,2,5,6,7,8,9,10,12,14,17,20, 
2 2,24,26,27,29,30,31,33,34,35, 
37,38,39,40,41,43,45,46,47,48, 
49, 51, 56, 58, 60, 61, 63, 64, 65, 66, 
67, 83, 84, 85, 86, 87, 88, 89, 90, 91, 
92,93,94,95,97,98,99 

3, 4, 11, 13, 25, 28, 36, 38, 52, 53, 54, 
57,59,68,69,70,71,72,73,74,75, 
76,77,78,79,81,82,92,96,100, 
101,102 

1,2 

Urban Renewal Areas 
108,109, 113,114 

103,104,106,107,110 

105,111,112 

40 

23 

1,2,3, 

15,16 

46 

39 


Flat Rates to be Applied to the 
Assessable Property in the Project 


Business & Multiple 
Dwelling 


Residential 


$0. 833317 


$1. 495220 


$0. 416659 

$0. 747610 

$1.65 

$1. 717759 

$2,311375 

$1. 951130 

$3.30 

$3. 135 

$3.30 


$0. 833317 


$1. 495220 


$0. 416659 
$0. 747610 


$1.951130 
$1.54 
$1.32 
$1.54 


Your Board 

RECOMMENDS that the foregoing report of the City Engineer be 
adopted . 
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MANAGER'S REPORT 


DATE February 16, 1978 


TO: 

SUBJECT: 
CLASSIFICATION 


Vancouver City Council 
Federal Building - Block 56 
RECOMMENDATION & CCMSIDERATION 


The Director of Planning reports as follows: 

" PURPOSE OF REPORT 

The purpose of this report is to comment upon a number of building size 
options recently proposed by Federal Government officials. The comments 
take into account previous City Council considerations and the Downtown 
District Official Development Plan. Recommendations for reply to the 
Federal Government are also made. 

BACKGROUND 

City Council have agreed that a new Federal Government building is 
appropriate and desirable on the downtown Block 56. 

Council, in consultation with the G.V.R.D. , have also stated that the 
development should meet the zoning requirements of the Downtown Development 
Plan. 

(for further information on the background - see Appendix A) 

OFFICIAL DOWNTOWN 
DEVELOPMENT PLAN BY-LAW 

This by-law was enacted by City Council in 1975, following considerable 
public and Council involvement and discussions, concluding with a 
Public Hearing. 

Block 56 is located in the middle of a 24 block area where the maximum 
permitted density for any site is F.S.R. 5. For Block 56 having a 
nominal site size of 260' x 500' (130,000 sq.ft.), this would allow 
a maximum building size of 650,000 sq.ft. (gross). In addition certain 
floor areas may be exempt, or additional floor area given as a bonus; 
this is provided for by Section 6 (Social and Recreational Amenities 
and Facilities), and is referred to later in this report. 

CURRENT SUBMISSION 

BY PUBLIC WORKS - CANADA 

In December, 1977 the Mayor met with officials of Public Works Canada in 
Ottawa, regarding the new Federal Building. Following this meeting the 
Assistant Deputy Minister sent a letter dated December 20, 1977 (see 
Appendix B), submitting various building size options for the proposed 
new Federal Government Office Building. Public Works Canada seek from 

City Council 'appfiovaJi In p^yinciple. o{, bvuildlng 

pojimatnu that oaz. muXmJULy acczptabl2.. ' 

Page 8 of Appendix B sets out 4 differing sets of floor areas as submitted 
by Public Works Canada. P.W.C. indicate a "minimum concept" preference. 

The following table shows a comparison between what is permitted by the 
Downtown District Official Development Plan and the three of the four 
alternatives which are appropriate for the City to consider. 
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rWC Minimum PWC's "City PWC';. "City Official nevolopiwnt 

Concept Option #1" OpHon 11/ pijp Provisions 


Office: 

750,000* 

700,000* 

C50.000* 

550,000*1 s maximum gross 

floor area allov/ed 
for building, excludinij 
underground parking, 
and excluding Section 6 
allov/ances or bonuses. 

i il T U . ^-t:(l Lie 

50,000 

50,000 

50.000 

v/ould be included in 650,000 
unless qualifying for Section 6 
allowance (in whole or in part). 

Commercial 

30,000 

30,000 

30,000 

would be included in 650,000 
gross. 

Public 

20.000 

20.000 

20,000 

would be included in 650,000 
unless qualifying for Section 6 
(in whole or in part) 

Publ ic 
Cultural 

50,000 

25,000 



can be negotiated under 
provisions of Section 6 

Total 

900,000 

825.000 

750,000 

650,000 plus additional floor 
area negotiated under provisions 
of Section 6. 


* all figures are 
square feet, gross. 


EVALUATION OF OPTIONS RELATIVE 

TO THE DOWNTOWN OFFICIAL DEVELOPMENT PLAN 

PWC "C1t.y Option #2 " 

This option, while indicating the least size building of all options 
exceeds the maximum allowable density by 100,000 sq.ft. 

Public Works officials suggest that this 100,000 sq.ft. should be 
excluded and allowed as a 'bonus' on the floor space ratio. They 
consider this to be specialized space provided for public amenity. 

Comment : The 100,000 sq.ft. extra space comprises 30,000 sq.ft. commercial 
space, 50,000 sq.ft. information centre, 20,000 sq.ft. public space. 
The 30,000 sq.ft. commercial space is a normal part of a building 
complex and is being included in the building as a 'revenue providing 
area'. The City do not require provision of additional or special 
commercial space in this building. 

The 50,000 sq.ft. information centre and the 20,000 sq.ft. public space 
exceeds the maximum 10,000 sq.ft. allowable that can be exempt from in- 
clusion in floor space ratio in accordance with Clause (1) (ix) of Section 6 
of the Official Development Plan (see Appendix C). This Section deals 
with floor space exemption or bonus for public service, social or recreation- 
al amenities or facilities. Most major buildings in Downtown provide 
open space at ground level. These open spaces are laid out for the 
enjoyment and use of the public as well as providing a good setting for 
the building. These open spaces are not normally bonusable. A Federal 
Government building would also be expected to have information space to 
provide for its normal functions. A portion of the public information 
area may, however, warrant consideration for bonusing but cannot be 
properly or accurately assessed until some more information is available 
about its location and function. 

PWC "City Option #1" 

This option would provide the same 100,000 sq.ft. commercial space; 
information centre and public space as proposed in "Option #2" - and 
the same comments apply. 

In addition a 25,000 sq.ft. public cultural facility space is proposed 
for a City identified activity or use. For this space an additional 
50,000 sq.ft. of office space is requested as compensation (a 1:2 ratio). 

For comment please refer to the following "PWC - Minimum Concept" option. 
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PWC "Minimum Concept" Option 

This option would provide the same 100,000 sq.ft. commercial space; 
information centre and public space as proposed in "Option #2" - and 
the same comments would apply. 

In addition a 50,000 sq.ft. public cultural facility space is proposed 
for a City identified activity or use. For this space an additional 
100,000 sq.ft. of office space is requested as compensation (a 1:2 ratio). 

Comment : The same comments as for Option 2 apply regarding the 100,000 
sq.ft. of excluded space. 

With regard to the 50,000 sq.ft. of City social amenity space and the 
100,000 sq.ft. office space compensation, bonusing arrangements of this 
type can be dealt with by Part 2 of Section 6 of the D.D. Official 
Development Plan (See Appendix C). 

In evaluating a permitted increase in floor space - there would normally 
be an economic cost/benefit evaluation by the City in co-operation with 
the developer to determine the economic value of the space/ faci 1 i ty 
provided and a commensurate density increase. 

The evaluation could include: 

(a) The need for a facility in this location. (There is a proposal for 
a childrens' cultural/science involvement centre. The need, 
financial implications, appropriateness of location, accommodation 
of building program and design are not dealt with in this report). 

(b) The cost of the additional space and conversion of that cost into 
a rental return on additional space which can be seen to give a 
reasonable return on space provided. 

(c) The ability of the building program and design to adequately 
accommodate such facility. 

OBJE CTIVES OF THE DOWNTOWN 
OFFICIAL DEVELOPMENT PLAN 


The stated intent of the Official Development Plan is, in part: 

(7) To AjnpH.ovQ, the. g&neJijout mvAJiowmmt the. VoMntown VAj>tnA,(it a& an 
OLtOiacJxvd pLoLCt Zn Lohiak to Li\)(L, ^kop and vaj>aX. 

(2) To e.nAuAt that aZt bLuZdingi and dtvQXopmQ,nX& in tht Vomtom 
V-utAtcX ime.t the. highest 6tandaAdi> design and amenltij {^ok the. 
bene{^AX ojj aZZ iJU>eAA> Oj{ the Vowntown. 

(3) To pfLOvtde {^ofi {^texAh-iLLty and cAeatLvtty tn tkz p/iepanatton Oj$ 
devel.opme.nt pnjopoi>aJU> . 

The Official Development Plan establishes limits for density, height and 
parking, etc. It also provides for social and recreational amenities 
and facilities. Downtown Guidelines provide design guideline policy. The 
purpose of the Plan and policies being to allow a developer flexibility 
in which to achieve accord with the urban needs of the surrounding area 
and the Downtown. 

A Federal Building concept on Block 56 would be expected to follow the By-laws 
and Guidelines for Downtown and provide an important and high quality 
addition to the City. A significant opportunity exists for the Federal 
Government to provide a major Federal presence at this location having regard 
to the existence of the Post Office and C.B.C. Buildings; noting also 
the Q.E. Theatre site. 

It would be noted that Planning Department files show that when Block 56 was 
selected by the Federal Government for a new building in 1970, the density 
proposed for the building was about 10.00 (1,300,000 sq.ft.) F.S.R. 1973 file 
records note that Public Works were advised that while a density of 10.00 F.S.R. 
could be allowed under the then existing zoning - with the new proposed Down- 
town zoning the density would be reduced to 5.00 F.S.R. However, Public Works 
officials noted in response that with this reduction "the project may become 
uneconomical and no longer justifiable". The rezoning of the Downtown was 
the subject of Public Hearings and, of course, affected all owners of land 
in the area. 


_4_ 


Bonus for Additional Area 

At issue is the additional floor area now being requested by the Government 
for facilities which, in the absence of a detailed building program or 
design, cannot really be properly assessed at this time. 

As there has been no discussion or explanation of the possible form or 
program needs of the buiding by Public Works officials or their architects 
the Mayor requested an opportunity for our officials to meet with their 
architects for further discussion and clarification of matters. The 
Public Works officials in reply advised that for various reasons it was 
not possible for City staff to meet with their architects until the question 
of building size has been first resolved with City Council. 

It does seem that the Federal Government is proposing an important addition 
to the Downtown and is suggesting that the building include certain 
public amenities which would not normally be provided and which City 
Council may consider desirable. These should be considered as bonusable 
items through the Development Permit processes now in operation. It 
would be appropriate for staff to give special consideration and 
assistance to the Minister of Public Works in developing this proposal, 
keeping City Council advised as necessary. 

Many factors must be taken into account in the calculation of the total 
floor area. These include the nature, location and soecial characteristics 
of the area provided in response to an identified public, social or recrea- 
tional need. The bonus, if taken as office floor area, could be double the 
area provided for the civic amenity, or more. Tkt p/Lopoial jj/iom the. 
PzdeAol Vzpajvtmmt ol Public ifloH-in loK 100,000 i,q.it. may thoJizlofio. 
fizpfiz^mt a AtcuonabZe. Aec/ue6t. 

Depending upon the method of cost/benefit calculation selected, the bonus 
will vary. City Council will, in agreeing to an acceptable civic amenity 
and resultant bonus need to keep in mind the total impact of a very large 
building on its environment and on the Downtown Area. Until such time 
as rough concepts for the building have been prepared and considered it 
would be prudent to defer any final conclusions on the amount of bonus. 

POSSIBLE PROCEDURES 

Of the four options given in Appendix B page 8, the three options considered 
appropriate for the City have been dealt with in this analysis. It is 
suggested that any of the three proposals could be satisfactorily negotiated 
to the benefit of the Federal Government and the City. 

The one remaining option not commented on represents more closely the 
building size preferred before the zoning by-law was changed. No City 
amenity public space is included. 

There are a number of procedures available for technically accommodating 
the P.W.C. options in whole or in part. They include dealing with the 
building in accordance with normal procedures of the Downtown Official 
Development Plan By-law including using Section 6 (Bonus provisions), - 
amending the By-law to permit greater density - entering into special agree- 
ment with Federal Government for partial transfer of density rights from the 
C.B.C. site,** 

However, the three proposals analysed in this report, as put forward by 
Public Works Canada are seen to be within the provisions , of the Downtown 
Official Development Plan By-law. 


Note: The C.B.C. Building has an existing density of F.S.R. 2.14 

(277,054 sq.ft.). Maximum permitted density can be F.S.R. 5.00 
(644,800 sq.ft.) 

The Post Office Building has an existing density of F.S.R. 7.63 
(993,040 sq.ft.). This exceeds the maximum permitted density of 
F.S.R. 5.00 by 341,900 sq.ft. 
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COMMENTS OF THE DIRECTOR OF SOCIAL PLANNING 

The Council Committee on the Arts has recommended to City Council that 
50,000 square feet, designated in the Federal proposal as "City Social 
Amenity Space", be allocated for a Children's Centre of Arts and Science. 
The Arts Committee recommendation is in the companion Committee report. 

The 20,000 square feet, designated in the Federal proposal as "Public Space" 
should be coordinated with the 50,000 square feet of the "City Social Amenity 
Space" and incorporated as part of the plan for the Children's Centre of Arts 
and Science. It is also desirable that some part of the 50,000 square feet 
designated in the Federal proposal as "Information Centre Space" relate well 
to and, whe'."e possible, be associated with the exhibition and information 
spaces of the Children's Centre. Shared use of some of these combined spaces 
on occasion, for special community events has merit. 

No attempt is made in this report to answer detailed questions about the 
Children's Centre at this stage of the investigation. To atterpt to reach 
conclusions about programming, staffing, operating budgets, auspices, source 
of funds, design, management and other matters will take several months 
and require much expert advice. Since this will be time consuming and 
costly it is inappropriate to commence such investigation and planning without 
prior approval of City Council for the 'concept' of the Children's Centre. 
However, useful information about other Children's Art Centres and Junior 
Museums across Canada and the United States has been obtained. 

For the City to proceed alone, at this stage, on these social planning mat- 
ters would almost certainly alienate other major funding bodies, including 
the Federal and Provincial Governments and jeopardize their financial 
participation later. The two senior Governments, Foundations and other 
local organizations and experts must be involved, as full partners with the 
City, from the beginning in planning for The Children's Centre of Arts and 
Science. 

COMMENTS OF THE CITY ENGINEER 

The proposed Federal Building is appropriate at this location and could be 
complementary to the other institutional uses in that area such as the Queen 
Elizabeth Theatre, the CBC Building, etc. The building would be even more 
appropriate if it could include at ground level interesting uses which would 
add activity to the area, particularly in the evening. Commercial uses such 
as small shops, boutiques and cafes would add to the activity. 

From the transportation point of view, the building is to be located in one 
of the better areas of the Central Business District, in that it can receive 
fairly good service, both for automobile and for transit visitors. Ulti- 
mately, there is the possibility that an LRT station could be located in 
the vicinity and the construction of knock-out walls at this time in the 
lower levels of the building (as was done with the Provincial Courthouse) 
is recommended. The building is located in a very important part of the 
future pedestrian system. The Downtown Transportation Plan calls for 
pedestrianization of Robson Street and Hamilton Street, which form the 
south and east boundaries of the site. If ground levels along this pedes- 
trian route contained uses oriented towards pedestrian activity, this would 
add much to the area, as well as taking some of the strain off Georgia 
Street where there is little possibility for pedestrianization due to the 
heavy traffic volumes. Although Robson and Hamilton Streets are shown in 
the Downtown Plan to be pedestrian-oriented streets, there is no proposal 
to close either of them, as this would create circulation problems in the 
Central Business District which already has difficulties in this regard. 

There is an opportunity to create an exciting and interesting use in an 
area which needs such a use. If, through additional bonusing in floor space, 
uses which add interest in the evening can be added at ground level, then 
bonusing which would maximize such uses would be appropriate. 

CONCLUSIONS 

The three options outlined in this report all appear to be acceptable in 
principle provided that the bonus spaces etc. can be shown to be desirable. 

Recent discussions with officials of Public Works Canada indicate that 
Federal Government officials would be satisfied with an "approval in 


principle" to any of the three options. 


RECOMMENDATION 

The Director of Planning and the Director of Social Planning recommend that: 

1. City Council re-affirm its support for the construction of a Federal 
Building on Block 56. 

2. The proposed building conform to the regulations, policies and the 
guidelines of the Downtown zoning that are applicable to the site, and 
the development should be considered under the normal development permit 
procedure. 

3. Approval in principle be given for the development of a building 
which exceeds the maximum floor area permitted (650,000 sq.ft. gross) 

on the understanding that provision will be made for public, social and/ 
or recreational facilities and that a bonus of floor area will be made 
for these facilities. 

4. The gross floor area of the proposed building (including all office and 
commercial, public and public information and social amenity spaces) be 
established by the City in cooperation with the Federal authorities on 
the understanding that a maximum of 900,000 sq.ft. (as described in 
the P.W.C. Minimum Concept) may be permitted when agreement has been 
reached on the building design and the provision of the amenity spaces. 

5. A minimum of 50,000 square feet, designated in the Federal proposal as 
City identified cultural space be allocated for a completely equipped 
Children's Centre of Arts and Science; (provided Council approves the 
'concept' of the Children's Centre now as recommended by Council's 
Conmittee on the Arts and the Director of Social Planning and sub- 
sequently approves the 'project' itself when details regarding program 
auspices, costs, design, management and other aspects of the Centre are 
provided. ) " 

The City Manager PECOMNENDS approval of recxxtmendations 1, 2 and 3 above, 
thus approving in principle the proposal from the Federal Government of a 
building which has office space within the maximum FSR permitted on the 
site, but contains sane additional spaces that would have to be approved 
as exclusions, bonusing, or as transfer of developtient rights fron the 
adjacent CBC block. 

The City Manager submits for CONSIDERATICN recotnendations 4 and 5, v^ich 
amoijint to a request by the City to the Federal Government to provide 
a fully equipped Children's Centre of 50,000 square feet, in exchange 
for permitting the Federal Government to increase the amoiont of office 
space from 650,000 to 750,000 square feet. 

In deciding between the "PW:: Minimum Concept" (Column 1 on page 2) and 
the "PWI City option #2" (Column 3) , Council should bear in mind: 

for the larger building, 

the arguments of the Director of Social Planning for the Children ' s 
Centre of the Arts and Sciences and the support of the Ccuniittee 
of the Arts (see corpanion report) ; 

against the larger building including the Children's Centre, 
the five arguments of the City Manager about the size of the building 
and about possible operating costs, as set forth on page 1 of the 
acccnpanying report from the Ccittnittee on the Arts. 


FOR COUNCIL ACTIOH SEE PAGE(S) ..SSL. 
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REPORT TO COUNCIL 


COUNCIL COMMITTEE ON THE ARTS 


February 1, 1978 




A meeting of the Council Committee on the Arts was held on 
Wednesday, February 1, 1978, at 9:00 a.m., in the No. 1 Committee 
Room, third floor. City Hall. 


PRESENT! 


Alderman Brown, Chairman 

Alderman Gibson 

Mayor Volrich 

Ms. N. Baird 

Mr. B. Carey 

Mr. J. Dayton 

Mr. B. Freschi 

Dr. D. McGann 

Mr. C. Wootten 

Mr . N . Young 


ALSO 
PRESENT; 


Alderman Ford 


ABSENT 


Alderman Marzari 
Mr . L . Lauk 
Mrs. D. Shadbolt 


CLERK 


G . Barden 


RECOMMENDATION 

1. Children's Centre of Arts and Science 

The Committee considered the attached Manager's Report dated 
January 23, 1978 and a report* dated November 1977 entitled "A 
Children's Centre of Arts and Science in Vancouver" prepared by 
Donna Hossack and Barbara Shapiro for the Director of Social Planning. 

Mr. M. Egan, Director of Social Planning, spoke to the Committee 
on the proposal outlined in the Social Planning report that 50,000 
sq. ft. be allocated for a Children's Centre of Arts and Science in 
the new Federal building in Block 15 bounded by Georgia, Hamilton, 
Robson and Homer Streets . 

The City Manager noted that there are several major issues not 
considered in the proposal for a Children's Centre of Arts and 
Sciences : 


1) The size of the Federal building is a major issue, and a 
decision to add 50,000 square feet for this purpose should 
not be taken in isolation from this major policy question; 
100,000 square feet of additional office space would be 
required if this facility were included. 

2) The relationship between this facility and the present 
Kuseum and Art Gallery should be considered more fully 
than in the consultant's report. The Museum Board 
should be asked to comment on this proposal. 

3) Altcrnotivc lociitions, perhaps more closely tied in v/ith 
the existing Museum or proposed Art Gallery, may be 
preferable and should receive more detailed consideration. 

4) Whether an essentially regional facility such as this 
should be developed by the City should be considered 
further. 


*on file in City Clerk's Office 


cont 'd 


Report to Council 
Council Committee on the Arts 
February 1, 1978 

Clause #1 continued ; 

5) Operating costs are undefined, and sources of revenue 

are undefined; much more investigation is required before 
approval of a concept is considered, since the annual cost 
of such a program could be very significant (possibly many 
hundreds of thousands per year) . 


Mr, R. Spaxman, Director of Planning, stated that he liked 
the idea and would like to assist in getting it moving. He is 
discussing it with the Federal Government and will be reporting 
to Council shortly on the ramifications of the square footage. 
The Federal Government will seek as much reward as possible for 
providing this space and it would be a good idea to encourage 
other developers to bonus and get some competition for public 
oriented exhibition space, playgrounds, etc. There are other areas 
in the City that could benefit from children's activity areas. 

The Mayor stated that a rare opportunity has presented itself 
to have space in a proposed Federal building for some kind of 
public facility and the essential thing for the Committee to judge 
is the merits of the idea of a Children's Centre of Arts and Science. 
The Mayor stated that he hoped that the Provincial Government would 
assume responsibility for a good portion of the operating costs. 
It is hoped that these costs could be raised from various sources 
and not just the taxpayers of Vancouver. 

The Chairman welcomed several delegations to the meeting who 
spoke as follows: 

Mr. B. Thom, Arthur Erickson Architects, reported that 
children are quite often forgotten when the Downtown area 
is considered and this Children's Centre presents an 
opportunity to talk about Canada and our environment in a 
totally new way. Access to the Federal building would be 
good without being completely in the Downtown core but is 
close enough to service a large population, shoppers could 
drop their children off while they shop. 

Commissioner Fowler, Vancouver Park Board, supported the 
concept and asked that the Park Board be involved in the 
proposal . 

Representatives of the Junior League stated that their 
research shows there is a need for this facility and they 
expressed agreement with the concept. Next year is Inter- 
national Children's Year and it would be nice to announce 
a Children's Arts and Science Centre. 

Representatives of the School Board stated it was a very 
interesting concept. They had not had time to review the 
report but hoped the School Board's expertise developed 
over the years working with children would be utilized 
and the Board would be involved in the proposal. 

Betsy Lane stated better facilities are needed for children 
but hoped that the City would not be stampeded into the 
proposal before a complete and detailed examination of the 
whole concept, site, program, etc. is carried out. 

Mr. Tosdevin, Executive Director, Vancouver Museums and 
Planetarium Association, reported that he had not yet had 
an opportunity of looking at the report but he feels very 
keen about the furtherance of children's facilities and 
likes the idea of the Arts and Science Centre proposal. 
He expressed concern about ongoing costs and how the 
existing organizations will fit into the concept. 
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Clause #1 continued: 


Representatives of the Vancouver East Cultural Centre 
and Britannia Community Services Centre supported the 
concept but had reservations about the location. 

The Chairman read a note from Len Lauk advising of the CBC ' s 
interest in the project and offered its cooperation. 

Ernie Fladell, Social Planning Department, stated that the 
proposal fits into the Canada Council's future plan and if there 
is agreement at the Federal level, funding could be made available 
through Canada Council towards operating costs. Also he felt there 
would be financial support through foundations. 

The Committee members were enthusiastic about the proposal 
but agreed it should be proceeded with cautiously while all the 
practical aspects are investigated. The Committee also agreed that 
all of the organizations, such as the Park Board, School Board, 
Museums, Library, should be involved to make it as exciting a project 
as possible. 

Following further discussion, it was 

RECOMMENDED 

THAT City Council approve the concept of a Children's 
Centre of Arts and Science in conjunction with the 
proposed Federal building; the concept be further 
examined by a working committee, chaired by the Director 
of Social Planning, the membership to include represen- 
tatives of all the relevant organizations. 



MANAGER'S REPORT 


February 10, 1973 


TO: Vancouver City Council 
SUBJECT: Rezoning Applications: 

1. Northwest Corner of Main Street & Terminal Avenue 

2. Area West of the Quebec/Columbia Connector at 
Terminal Avenue 

CLASSIFICATION: RECOMMENDATION 

The Director of Planning reports as follows: 

"This report concerns two rezoning applications: 

1. Northwest Corner of Main Street and Terminal Avenue; 
Portion of Lot 3, D.L. 2037, Plan 15505 

- requested rezoning from RS-1 to M-1 , 
application by Mr. P. Watts on behalf of 
Ocean Construction Supplies Ltd. 

- proposed amendment to Schedule C (Landscaped 
Setbacks), application by the Director of 
Planning. 

2. Area West of the Quebec/Columbia Connector at Terminal 
Avenue; Portion of Lot A, D.L. 2037 and 2064, Plan 5568; 
Portion of Lot B, D.L. 2037, Amd. Plan 5568; amd. Portion 
of Parcel C (Expl . Plan 3340) except part included in 
Plan 15452 of Lot 2, D.L. 2037, Plan 5568 

- requested rezoning from RS-1 to M-1, application 
by Mr. P. Watts on behalf of Ocean Construction 
Ltd. 

In considering the proposed rezonings from RS-1 to M-1 and the proposed 
text amendment to Schedule C (Landscaped Setbacks), Council, at the 
Public Hearing on July 26, 1977 resolved: 

That consideration of the application to rezone the area 
west of the Quebec/Columbia Connector at Terminal Avenue 
and the northwest corner of Main Street and Terminal 
Avenue be deferred for three months pending further 
negotiations between the Planning Department and Ocean 
, Construction Supplies Limited. 

Minutes of the Public Hearing are attached as Appendix C. 


Following several meetings between Ocean Construction Supplies Limited 
and senior City staff, agreement was reached on November 10, 1977 for 
a revised landscaped setback proposal. 

Analysis 

The recommendations of the Director of Planning before Council at the 
Public Hearing of July 26, 1977 were as follows: 

(i) APPROVE the application by Mr. P. Watts, on behalf of 
Ocean Construction Supplies Ltd., to rezone 
the area generally west of the Quebec/Columbia 
Connector at Terminal Avenue from RS-1 One-Family 
Dwelling District to M-1 Industrial District. 

(ii) APPROVE the application by Mr. P. Watts, on behalf of 
Ocean Construction Supplies Ltd., to rezone 
the land at the northwest corner of Main Street 
and Terminal Avenue from RS-1 One-Family Dwelling 
District to M-1 Industrial District. 


Cont'd 



26b 


Board of Administration, November 20, 1970 


(WORKS - 3) 


3. 


Tender No. 37-70-14 
Pneumatic Roller 


The Purchasing Agent and City Engineer report as follows: 


"Tenders for the above were opened by your Board on 28th 
September, 1970 and referred to the City Engineer and 
Purchasing Agent for report. A copy of the working tab- 
ulation is on file with the City Clerk. 


The 5% Provincial Sales Tax is in addition to all prices 
shown in the working tabulation and in this report. Federal 
Sales Tax is not included because this machine will be used 
for the maintenance and construction of roads. 


Funds for this purchase are provided for in the Equipment 
Plan Replacement Fund. 


Eleven bids were received. The 5% local content consider- 
ation does not change the position of any bid. 


Bid No. 1 


Cypress Equipment Ltd. 
Bros. Model 6000 D 


$ 19,769.00 


Bid No. 1 does not meet specifications 
because : 

(a) the machine offered is not a new machine. 

(b) the machine is not painted as specified. 

(c) the lights do not comply with the B.C. 
Motor Vehicle Act as specified. 

(d) 'lock-up' type body panels are not offered 
as specified. 


Bid No. 2 does not meet specifications 
because : 

There is no machine available for demonstration 
as required. This specification is important 
when the machine offered is new to the area. 
Bidder No. 2 did offer after tenders closed to 
fly a member of the Engineerina Department staff 
to London, England. However, it has not been 
City practice in the past to accept such offers. 

In addition, the Bid No. 2 machine offers tlie 
following disadvantages: 

(i) The machine's operating position is located 
at the front of the machine which does not allow 
the operator clear vision to the rear when 
operating the roller in reverse. All the other 
machines offered, positioned the operator in the 
centre of the machine for equal visibility for- 
ward and rearward. 

(ii) The recommended machine. Bid No. 3, is made 
in Canada and the Bid No. 2 machine is made in 
England. Parts supply is generally easier from 
equipment manufacturers located in Canada or the 
U.S.A. as compared to the manufacturers located 
outside North America. 

The $218.00 difference between Bid No. 2 and the 
recommended machine (Bid No. 3) is more than 
offset by the above disadvantages. 


Bid No. 2 


Walkem Machinery Ltd. 
Aveling Barford Model P M-20 


$ 21,030.00 


Cont/d. 
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(ill) APPROVE the application by the Director of Planning to amend 
Schedule C to establish a landscaped setback cover- 
ing the existing RS-1 zoned lands at the northwest 
corner of Main Street and Terminal Avenue. 

(See Appendix A). 


Following recent discussions with Ocean Construction Supplies Ltd., recom- 
mendations (i) and (ii) above remain as detailed in the City Manager's 
reports dated May 17, 1977 (copies of these reports are attached as 
Appendix d and e respectively. 

Council will recall from previous reports that on March 15, 1970, Ocean 
Cement (now Ocean Construction Supplies Ltd.) entered into an agreement 
with the City of Vancouver whereby this firm gave up its riparian rights 
to False Creek in return for an option to purchase and to lease certain 
City properties adjoining the proposed Quebec/Columbia Connector. The 
Company's intent, as explicitly stated in the agreement was "to purchase 
and to lease certain adjoining City property in order to facilitate the 
business of the Company". 

It should be noted that any use of these lands would require a Development 
Permit Application, and that any of the outright uses listed in the M-1 
District Schedule could be permitted, and uses that would relate to the 
business of Ocean Construction Supplies Ltd. such as concrete mixing oper- 
ations, concrete products manufacturing, storage yards (including aggregate 
storage) and offices would be conditional uses requiring special approval 
of the Director of Planning. Given the March 15, 1970 agreement, the 
Director of Planning would tend to accept these conditional uses as appro- 
priate, subject to a satisfactory form of development. It is the opinion 
of the Director of Planning, however, that they are inappropriate uses for 
this location, having particular regard to the effects on the environment 
of the False Creek Basin, the strategic location of the site to the Central 
Area, and the detrimental effect on future redevelopment of False Creek. 

Agreement has been reached for a revised landscaped setback in lieu of the 
current application by the Director of Planning. The revised proposal 
would establish a 20 foot landscaped setback along the entire Main Street 
frontage of lands currently held by Ocean Construction Supplies Ltd. The 
resultant landscaped area would comprise approximately 10,820 square feet 
(541' X 20') as compared to the approximate 12,040 square feet encompassed 
in the current application. 

It should be noted that under the Development Permit approving the present 
use of this site for the Terminal Truck Wash, various depths of perimeter 
landscaping were required. This reguired landscaping represents, in total, 
approximately 21,920 square feet. (See Appendix B). 

Should Council establish the 20 foot landscaped setback recommended by the 
Director of Planning, future Development Permit Applications could propose 
deletion of landscaped areas beyond the 20 foot depth. 

Recommendation: The Director of Planning recommends: 

That the following be received and the whole matter be referred 
direct to a Public Hearing: 

a) That the application to rezone the area west of the 
Quebec/Columbia Connector from RS-1 One-Family Dwelling 
District to M-1 Industrial District be approved. 

b) That the application to rezone the land at the northwest 
corner of Main Street and Terminal Avenue from RS-1 One- 
Family Dwelling District to M-1 Industrial District be 
approved. 

c) That the application by the Director of Planning to amend 
Schedule C (Landscaped Setbacks) be amended to establish 
a 20 foot landscaped setback along the westerly side of 
Main Street north of Terminal Avenue for those lands held 
by Ocean Construction Supplies Ltd. in lieu of the current 
application. 

Cont'd . . . 
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d) That notification of the Public Hearing consist of courtesy 
letters sent to registered property owners (using the 
Provincial Assessment Roll) within a two block radius of 
the sites in addition to the newspaper advertisements re- 
quired under City Charter." 

The City Manager RECOMMENDS that the recommendation of the Director of 
Planning be approved. 


FOR COUNCIL ACTION SEE PAGE{S) ..3M, 


DISTRIBUTED fiiPM, c 


DATE February 16, 1978 

TO: VANCOUVER CITY COUNCIL 

SUBJECT: 633 Hornby Street (E.B. Misty 's Cabaret) 
Development Permit Application No. 79926 
CLASSIFICATION: CONSIDERATION 

APPLICANT: Mr. E. Williams 

for Grander Developments 
Telephone: 263-9902 or 685-4411 


The Director of Planning reports as follows: 

'The above noted Development Permit Application has been 
filed by Mr. E. Williams for Grander Developments to retain 
the use of the existing restaurant and cabaret for a further 
period of time. This development is situated on the west 
side of Hornby Street between Dunsmuir and Georgia Street. 

The present restaurant occupies an area of approximately 
1700 sq. ft. and has a maximum seating capacity of seventy- 
two (72) persons. The cabaret with lounge space occupies an 
area of approximately 2100 sq. ft. with a maximum seating 
capacity of one hundred and eighty (180) persons. 

The Director of Planning is prepared to approve this appli- 
cation for a limited period of time, expiring December 31, 
1979, or until the subject site is developed, whichever 
occurs first. All necessary clearances have been obtained 
from the involved departments, and this report is being 
forwarded directly to Council at this time due to the ex- 
piration date of the development permit on February 28, 1978. ' 

The City Manager submits the foregoing report for the CONSIDERATION 
Council. 


FOR COUNCIL ACTION SEE PA6E(S) ..SSk 



MANAGER'S REPORT 


February 20, 1978 


TO: Vancouver City Council 

SUBJECT: 1114 Alberni Street (Supreme Court Racquet Club) 
Development Permit Application No. 79 79 6 

CLASSIFICATION: CONSIDERATION 


The Director of Planning reports as follows: 


"A Development Permit Application has been filed by 

Mr. R. James Beadle for Adams Properties to use approximately 

3,456 sq. ft. at 1114 Alberni Street as a lounge with a 

maximum seating capacity of 58 persons, to be used in conjunction 

with the existing Racquet Club. 

his Development is located on the south-west corner of Alberni 
treet and Thuflow Street. 

In a memo relating to this application a representative of the 
Vancouver Police Department stated the following: 

' Please be advised that the following application for 
a Development Permit has been processed by members of 
the Vancouver City Police and is found to be in order. 
Therefore, we have no objection to the issuance of the 
permit. ' 

The Director of Planning is prepared to approve this application. 
However, prior to final consideration, is referring the matter to 
Council for consideration in accordance with Council's previous 
resolution requesting that all new liquor outlets be first referred 
through the Standing Committee on Community Services." 


The Mayor has requested that the decision be expedited, and hence 
the City Manager submits the foregoing report directly to Council 
for CONSIDERATION. 


FOR COl'NCIL ACTION SEE PAGE(S) ..2% 
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jREPOfiT TO COUNCIL 


I 


STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


February 9, 1978 


A meeting of the Standing Committee of Council on Finance and 
Administration was held on Thursday, February 9, 1978, at 11:00 a.m., 
in the No. 3 Committee Room, third floor. City Hall. 


PRESENT: 


Alderman Brown, 
Alderman Gerard 
Alderman Gibson 
Alderman Puil 
Mayor Volrich 


Chairman 


ABSENT 


Alderman Marzari 


ALSO 
PRESENT: 


CLERK 


Alderman Kennedy 
Alderman Ford 
Alderman Harcourt 

G . Barden 


RECOMMENDATION 


1. Departmental Review - 
Engineering Department 

The Finance Committee considered a report from the Engineering 
Department in a series of Departmental reviews initiated by the 
Standing Committee on Finance and Administration at its meeting on 
August 9, 1977, following consideration of a proposal for a revised 
budgeting system for the City and approval by the City Council on 
August 23, 1977. 

The report of the Engineering Department (on file in the City 
Clerk's Office) provided a very complete and detailed report of the 
Department and its operations. The City Engineer stated their main 
objective is to provide the service that the citizens of Vancouver 
require at minimum cost to the City. The Engineering Department's 
concerns and recommendations were reported as follows : 

"» in trying to build and maintain a more livable city, the Engineering 
Department is involved in providing services which: 

(a) Improve the quality of life by beautifying and providing pleasant 
surroundings; 

(b) Permit urban life to be convenient, healthy and safe; 

(c) Facilitate the carrying out of business activities, industry, 
tourism and various other activities which strongly affect the 
City's economy and, in turn, the quality of life and livability 
of the City. 

Much has been done to improve the quality of life in recent years 
by providing pleasant surroundings and this should continue. Also, 
the City is providing relatively good service in terms of convenience, 
health and safety. It is our feeling, however, that the last of 
these services, (c) , is increasingly being neglected. Our quality of 
life is certainly affected by whether we have a job, by the ability of 
our commerce to compete with surrounding areas and other cities, by 
the cost of moving goods in our city, and by the resulting costs we 
have to pay for food and shelter - the basic necessities of life, even 
in an urban area. Our recommendations below attempt to rectify this 
situation. 


cent ' d 


Report to Council 

Standing Committee of Council 

on Finance and Administjration 

February 9, 1978 . (I 


Clause #1 continued ; 

2. REC0MMENDATICM4 

Of the services provided by the City for which the Engineering Depart- 
ment is responsible, the one which has fallen most behind in service 
level is the transportation system. Compared to other cities in Canada, 
which have provided rapid means of transport in the form of rapid 
transit, freeways, or both, Vancouver, in the past 15 years, has not 
improved the transportation system sufficiently. In fact, in some 
cases, reductions in the capacity of our street and lane systems are 
occurring through street closures and signalization. 

The result of this falling transportation system level is: 

- diversion of traffic from major streets to residential streets; 

- higher cost of providing City services such as fire, police, 
utilities, refuse collection, etc.; 

- higher accident rates and the resulting social and econcanic 
cost thereof ; 

- lower mobility of the average citizen resulting in hundreds of 
millions of dollars of economic drain on the citizens of Vancouver 
due to their higher cost of transportation; 

- higher goods movement costs, resulting in lower competitive 
position of our commerce, lower employment, higher food and shelter 
costs, higher taxes and, ultimately, lower quality of life and 
standard of living. 

The service level of the transportation system should be improved. 
Accordingly, it is RECOMMENDED that the City itself make special 
efforts to improve the transportation system and continue making strong 
approaches to senior governments for assistance in this regard. It is 
noted that this is initially a capital matter but becomes a revenue 
budget matter, as a result of higher costs of all other services 
provided on the system. 

Forty specific policies which, if followed by the City, would improve 
the transportation system significantly are described in detail in the 
White Paper Report on Transportation presented to Council in 1977 by 
the Engineering Department. 

3. With ever-increasing numbers of small and large-scale changes in 

permitted land uses in the City through rezoning and the flexibility 
inherent in non-definite zonings (urban, CD 1) has come a growing 
uncertainty, both amongst developers and in the Engineering Depart- 
ment, as to what level of service will be required in the future. 

In building and re-building sewer, water, street and other major 
systems which must last up to 100 years, we must know population 
densities and types of activities which will occur (Residential vs 
Industrial) • There is a growing need for more definite overall and 
long-range planning of land uses so that corresponding service systems 
can be constructed. 


4. It is our feeling that there is an increasing lack of concern with 

precedent. When attractive and desirable services and facilities are 
provided in one part of the City, it can be expected that the rest of 
the City will desire these also and providing these on such a wide 
scale can be prohibitively expensive. The long-range operating and 
maintenance costs of initially desirable capital improvements should 
also receive more attention. The Engineering Department has and will 
continue to bring these matters to the attention of Council when such 
decisions are being made. 


cont'd 
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5. CCMSIDERATION 

The process of standardization, which has been so effective in cities 
in North America in keeping down service and operating costs, is 
increasingly being threatened by pressures for localized and individ- 
ualized, non-standard treatment. Every city needs areas with local 
character and attractive features in order to be interesting and 
attractive as a whole. In providing such features. Council must 
recognize that this process tends towards higher servicing costs and, 
therefore, higher taxes. It is unreasonable to expect servicing 
costs to be reduced or held down while, at the same time, encouraging 
the provision of expensive non-standard treatment. 

Section III of this report on Efficiency and the various appendices 
contain specific examples of where servicing costs are increasing 
rapidly as a result of departure from standardization. In times of 
austerity, it is necessary to evaluate the trade-off between a more 
attractive City and rising costs and taxes. The attractions of Paris 
or Rome were not built in a day. 

Accordingly, it is submitted for Council's CONSIDERATION to give 
guidance as to whether the growing trend towards non-standard, 
individualized treatment should be permitted to continue while 
accepting the resulting higher civic costs, or whether it should be 
resisted, thereby permitting economy of servicing. 

6. CONSIDERATION 

With growing emphasis on local area planning is arising a growing 
demand for comprehensive redevelopment of local areas. Much of the 
demand for improvement is for Engineering Department services, including 
streets, sidewalks, bus shelters, new utilities, etc. There are many 
advantages to this comprehensive treatment in local areas. One effect, 
however, is to accelerate the expectations and demands for services in 
these areas, as has been demonstrated in the West End, Kitsilano and 
Mount Pleeisant. Emphasis on local area planning and provision of 
inmediate comprehensive redevelopment in these areas must be accompanied 
by acceptance of the fact that servicing costs will be increased through 
acceleration. This can be controlled by the number of local areas being 
processed at any given time. Many of the Engineering works which result 
from the process would be required ultimately and there is no waste. 
The question is whether at a time of austerity, acceleration of these 
comprehensive works can be accepted when there is insufficient money 
to carry out even more urgent works in sane cases in other, non-local 
area parts of the City which are being dealt with over a long period of 
time. It is suggested that Council CONSIDER whether the City wishes 
to provide these comprehensive works at an accelerated rate and to what 
extent such an acceleration should be permitted. 


7. CONSIDERATION 

The Engineering Department has, for many years, been a leader in the 
use of good information systems which have permitted good management 
and budgeting in accordance with measured need , rather than on the 
basis of historical budgeting. This, in effect, constitutes a form 
of zero-base budgeting. For certain parts of our operations such as the 
streets area, for example, budget requests have for many years been 
based on correcting defects which are surveyed each year and can be 
clearly demonstrated as a need to Council. Furthermore, the 
effectiveness of the maintenance procedures is also demonstrated 
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at budget review time to ensure that the maintenance program is 
effective. We believe this form of budgeting to be superior to 
historical budgeting and are working towards expansion of the system 
in the Engineering Department to other areas. It must be recognized, 
however, chat PPBS and zero-base budgeting systems can only work 
when based on very good information systems and these are expensive. 
Such budgeting must also be accompanied by the willingness of 
Council to accept more fluctuation in service demands as they vary 
with need. This can mean more fluctuation in servicing costs. 
Council should CONSIDER how far this process, already well established 
in the Department, should be furthered. 

8. RECOMMENDATION 

If a five percent reduction in the Revenue Budget is required, this 
can be achieved in various ways. Based on the Engineering Department's 
assessment of priorities, it is RECOMMENDED that: 

(a) Non-essential, though often desirable, non-standard works be 
reduced first. These are described in Section III of this 
report under Standardization and Efficiency. 

(b) Further reductions should then be made to direct services to 
people. Here, new services which are constantly being demanded 
should be resisted before cuts are made in existing services. 
Cuts in existing services should be made first to those services 
having high levels as described in Section III - Service Levels - 
of this report. Specific services which can be cut and the 
consequences are listed in Appendix F, together with amounts 
which can be saved. 

(c) Further cuts should then be made to those works which are designed 
to protect our existing facilities from deterioration. Since 
these are worth $1.5 billion, there is a considerable investment 
to be protected. Such cuts will generally be in the form of a 
deferral rather than lasting reductions. The table in Appendix D 
shows the amounts in each of the service categories devoted to 
preservation of capital assets. 

(d) Only after reductions have been made in the above categories should 
cuts be made in works designed to keep the City's facilities safe 
and operable. The amounts in each of these service categories 
devoted to this purpose are shown in the table in Appendix D. 

As is stated in Council's objective #3 of this review, budget reductions 
in any of these areas should be preceded by more detailed study and 
report back to Council. Council may also not agree with the order of 
priorities set by the Engineering Department and direction in this 
regard is invited. 

9. RECOMMENDATION 

If an increase in the service level is possible, then this should be 
provided in the reverse order of the reductions listed in #8 above. " 

The Consultants' observations and recommendations were as 
follows : 

*The Engineering Department report provides a clear and comprehensive 
picture of the Department and its methods of operation. Appendix F 
indicates areas where budget reductions or increases might be applied. 
In most instances, budget reduction suggestions are accompanied with the 
discussion of why they would be undesirable. 


cent 'd 


344 


Report to Council 

Standing Cojnjnittee of Council 

on Finance and Administration 

February 9, 1978 . . , , (1-5) 

Clause #1 continued ; 

The summary of departmental concerns and recommendations provides a dis- 
cussion of the Engineering Department's assessment of priorities with 
respect to budget reductions. These, however, are not easily related 
to specific expenditures that might be reduced or eliminated. Also, no 
specific recommendations of priority areas for budget reduction or areas 
that should receive further review are offered for Finance Committee 
consideration. 

We were unable to research departmental activities in sufficient depth 
to be able to develop recomtiendations on specific Department proposals 
regarding budget increases or decreases. Also, although our impression 
is that the Department is generally oriented towards seeking better 
ways of providing required services and managing its affairs, the report 
has not clearly indicated where initiatives are planned in the future 
to realize improvements. 

DEPARTMENTAL CONCERNS AND RECOMMENDATIONS 

Most of the concerns and recommendations described in Section III and 
IV of the report focus on overall issues in the area of long range 
planning, transportation policy, standardization in City development, 
the ongoing operating and maintenance cost implications of capital 
budget decisions and the increasing lack of concern with precedent in 
decision making. These issues reflect a concern raised in earlier 
departmental reviews regarding the need for a more effective and orga- 
nized approach to long range planning and policy formulation, and for 
mechanisms that would ensure that the City is addressing and dealing 
with problems in a co-ordinated and consistent manner. 

Developing and agreeing upon overall City policies offers the greatest 
potential for improved decision making at both the Council and manage- 
ment level. A long range planning process was started by the City 
approximately two years ago. As part of this process, the Engineering 
Department prepared white papers on Environment, Municipal Services and 
Transportation. Submissions were also prepared by other departments. 
Although these papers varied in format and approach, they were all 
designed to provide a basis for discussing and agreeing upon future 
policy directions. 

Most of the issues raised by the Engineering Department in this presen- 
tation reflect the need for long range corporate planning and the need 
to deal with and agree on larger policy issues. The Department is con- 
cerned about apparently conflicting policy directions established by 
Council from time to time, particularly with respect to individual 
Council decisions which increase maintenance costs while generally 
seeking to reduce the annual operating budget. 

Some of the white paper issues have been raised and decided upon sub- 
sequently during regular Council business. Apart from this, there does 
not appear to be any co-ordinated program or mechanism for dealing with 
the contents of these or other long range corporate plans and policy 
issues. 

The Engineering Department, along with other City departments, is seeking 
more direction from Council for future planning and budgeting purposes. 
This is an area of major concern. We reconmend, therefore: 

1 that the City Manager, in conjunction with key City 

departments, related Boards and members of Council, be 
requested to undertake a review to: 

a) examine the strengths and weaknesses of the present 
approach to corporate planning 
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b) explore and evaluate the advantages and disadvantages 
of alternative approaches to corporate planning and 
policy formulation 

c) develop and report recommendations for improving cor- 
porate planning and policy formulation mechanisms to 
Council for their consideration. 

STANDARDIZATION 

The Engineering Department is concerned about the increasing trend 
toward non-standardization in the City's development. In their view, 
the growth of individual treatment may be increasing at a greater rate 
than the City is capable of comfortably absorbing in its maintenance 
and operating budgets. Non-standard development is desirable but it 
does have cost implications. The City needs to assess the implication 
of alternative policies in this regard and to establish policy guide- 
lines for managing the City's future development. 

TRANSPORTATION 

The white paper on Transportation defines forty specific policies which 
the Engineering Department believes would improve the City's transpor- 
tation system significantly. Although this paper has been reviewed by 
Council, it has not yet resulted in any comprehensive overall policy 
direction. Since this is an area of major concern. Council should make 
a concerted effort to deal with the issues raised in this white paper 
and agree upon transportation policy guidelines for the future. 

BUDGETING AND MANAGEMENT INFORMATION SYSTEMS 

The Engineering Department has developed and introduced information 
collection and reporting systems which allow it to plan and budget in 
accordance with measured need in a number of its operation*; - Still 
further improvement in budgeting and management information and control 
systems is possible and desirable. The Department, however, has noted 
that if improved budgeting systems are to be effective, they must be 
based on good information systems and Council must be willing to accept 
more fluctuation in service as demands vary. More sophisticated bud- 
geting and management information systems also requires an investment. 
The return on this investment will depend on the City's ability to 
effectively utilize these tools. The caution expressed by the Engineering 
Department regarding the marginal rate of return on increasing levels 
of sophistication in budgeting and management information systems is a 
valid one and any improvement in management information systems should 
also be accompanied by an improvement of management's capability to 
utilize the information produced and to assess the type and level of 
detail of information required to make effective management decisions. 

MANAGEMENT 

The need for improved corporate planning and policy formulation mecha- 
nisms and improved management information systems are two recurring 
areas of concern raised by management during these departmental reviews. 
More senior management time should be devoted to long range planning and 
policy formulation. To make time available, more work must be delegated 
by Department Heads to the next level of management. There is some evi- 
dence that the City Engineer is heavily involved in the day-to-day 
operation of his Department. Like the Director of Finance, he is 
unlikely to have sufficient time available to actively participate in 
and contribute to addressing these concerns. In future, it may be 
necessary for him to delegate more to his next line of management. " 
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Bid No. 3 - Cypress Machinery Ltd. 

Bros. Model 6000 D $ 21,248.00 

The City has rented a machine identical to 
this bid and found it satisfactory. Six of 
these Canadian made machines have been sold 
in this area since mid 1969, and fifteen 
older models of this make were sold prior to 
that date. The bidder states that about 
$3,000 - $4,000 stock of parts is maintained 
locally . 

The City Engineer and Purchasing Agent RECOMMEND acceptance 
of the low bid meeting specifications from Cypress Machinery 
Ltd. for one (1) only Bros. Model 6000 D Pneumatic Tired 
Roller at a total cost of $21,248.00 (Federal Tax not applic- 
able), contract satisfactory to the Corporation Counsel." 

Your Board 

RECOMMENDS that the foregoing report of the City Engineer and 
Purchasing Agent be adopted. 


********** 


ADOPTfON SEE PAGE(S) 
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The Committee discussed with the City Engineer the whole 
question of high maintenance and operating costs for beautif ication 
areas and other non-standard treatment areas. One problem that 
has been increasing in recent years is when developers or archi- 
tects insist on lighting considerably beyond that provided 
generally in the City. It is approved at the time on the under- 
standing that the developer will pay for the extra maintenance 
and operating costs, however, shortly after the developer demands 
that the City bear the extra cost. In other cases, developers 
refuse to enter into encroachment agreements and assume responsi- 
bility for various non-standard treatments. Should these trends 
grow, the effectiveness of standardization can be expected to be 
lost in a very few years and the City's maintenance and operating 
costs will rise sharply. 

The Mayor left the meeting at this point and Alderman 
Harcourt joined the meeting. 

The Committee also discussed the sidewalk replacement program 
which has fallen behind in recent years and is approaching the time 
when repairs and rebuilding can no longer be delayed. It was noted 
that the public is usually very receptive to replacement of side- 
walks under Local Improvement whereby the City pays half the cost 
and the property owners pay half. It was suggested that this 
program could be increased. 

The Committee discussed the need for logical development of 
transportation in the City and it was suggested that the Trans- 
portation Committee should be requested to go over all of the poli- 
cies in the White Paper on transportation and come back with recom- 
mendations to Council which will lead to an overall transportation 
policy for the City so that Council is not dealing with the recom- 
mendations in a piecemeal way. 

Following further discussion, it was 

RECOMMENDED 

A. THAT City Engineer investigate policy and further 
report on construction and maintenance of City 
streets and sidewalks relative to non-standard 
treatment. 

B. THAT the City Engineer investigate and report on 
policy for replacement of City's sidewalks under 
the Local Improvement program. 

C. THAT the Transportation Committee establish policy 
on the recommendations outlined in the White Paper 
on transportation for the approval of Council. 

D. THAT the Engineering Department's Report be referred 
to a committee of the Mayor, Alderman Brown and the 
City Manager for further review and report back to 
the Committee. 


The mieeting adjourned at approximately 1:05 p.m. 


* * * * * 
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STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


FEBRUARY 9, 1978 


A meeting of the Standing Committee of Council on Planning 
and Development was held in the No. 2 Committee Room, Third Floor, 
City Hall, on Thursday, February 9, 1978 at approximately 1:30 p.m. 


PRESENT 


Alderman Har court. Chairman 
Alderman Gibson 
Alderman Kennedy 
Alderman Puil 


ABSENT 


Alderman Brown (civic business) 


CLERK TO THE 
COMMITTEE 


M.L. Cross 


RECOMMENDATION 

1 . Status of Rezoning Applications 

The Committee considered a memorandum from the Zoning Planner 
dated February 6, 1978, forwarding the monthly status report on 
rezoning applications for the month of January, 1978 (on file in the 
City Clerk's office). 

RECOMMENDED 

THAT the monthly status report of rezoning applications for 
the month of January, 1978 be received. 


2. Status Report on Government Assisted Housing in the City of 
Vancouver and Summary of 1977 Housing Completions 

The Committee considered a report of the City Manager dated 
February 1, 1978 (on file in the City Clerk's office) in which 
the Director of Planning summarizes government assisted housing 
activities during 1977, including information on: 

(a) Units built by governments and various non-profit 
housing societies using funding available from the 
National Housing Act 'aid to low income groups' 
provisions. Occupants generally pay no more than 
25% of their income towards shelter. 

(b) Units built by private enterprise using Assisted 
Rental Program provisions of the National Housing Act 
to stimulate construction of new rental accommodation 
and units sold through the Assisted Home Ownership 
Program . 
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The report notes that there is a noticeable decline in 
new units provided without some form of government subsidy. 
The number of seniors units is also declining as Provincial 
funding is being directed to the Shelter Aid Program rather 
than funding new projects. There is an increase in family 
completions as a result of the City's redirection i.e., family 
units in False creek. Ninety- two percent of all forms of assisted 
units completed during 1977 had direct City involvement in land 
assembly and/or project development. 

With respect to market assisted housing, senior governments' 
subsidies and tax shelter opportunities for the provision of new 
rental accommodation accounted for the large amount of Assisted 
Rental Housing stock in 1977 . This is not expected to be dupli- 
cated in 1978 due to a "softer" rental market and modifications 
to the tax shelter provisions. The number of units eligible 
for funding under the Assisted Home Ownership Program is few 
primarily due to land costs in the City. 

RECOMMENDED 

THAT the Manager's report dated February 1, 1978 be received. 
The meeting adjourned at approximately 3:10 p.m. 


******* 
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A meeting of the Standing Committee of Council on Community Services 
was held on Thursday, February 9, 1978, in Committee Room No. 1, 
Third Floor, City Hall, at approximately 1:30 P.M. 


PRESENT ; Alderman Rankin, Chairman 
Alderman Bellamy 
Alderman Ford 
Alderman Gerard 

ABSENT ; Alderman Marzari 

COMMITTEE CLERK: H. Dickson 


Adoption of Minutes 

The Minutes of the Part Report of the Community Services Committee 
meeting of January 12, 1978 and the Minutes of January 19, 1978 
were adopted. 


INFORMATION 

1. Sale of Surplus City Furniture and Equipment - 
Project Independence and Artists Gallery 


Under procedures approved by City Council on April 23, 1974, 
the Committee has authority to approve the sale of surplus City 
furniture and equipment with an auction value over $300.00 to non- 
profit organizations for a nominal sum ($10.00 or 10% of auction 
value, whichever is greater) . 

The Committee had before it for consideration requests (copies 
circulated) for surplus City furniture and equipment from 

a) Project Independence which requested furniture and 
equipment valued at $365.00 which would be sold for 
$39.06; and 

b) Artists Gallery which requested furniture and 
equipment valued at $625.00 which would be sold for 
$66.88. 

The Director of Social Planning had recommended approval of 
both sales. 

Following discussion, it was 

RESOLVED 

THAT the Committee approve of the following sales, subject 
to the terms contained in the attached Agreements of Sale: 

a) $365.00 worth of surplus City furniture and equipment 
to Project Independence for $39.06; and 

b) $625.00 worth of surplus City furniture and equipment 
to Artists Gallery for $66.88. 
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RECOMMENDATION 

2. Inventory of Special Services to Non-English 
Speaking Residents of the City 


The Committee had before it for consideration a Manager's 
report dated January 13, 1978 (copy circulated) in which the 
Director of Social Planning reported on the need for an in- 
ventory of special services which are provided to non-English 
speaking residents of the City. In the report, the Director of 
Social Planning advised that funds for the survey are available 
in the Social Planning Department's 1978 RESER budget and he 
recommended that Council support the preparation of the inventory. 

Following discussion, it was 

RECOMMENDED 

THAT City Council support the inventory of special 
services to non-English speaking residents of the 
City to be undertaken by the Director of Social 
Planning; and that Council request all Civic depart- 
ments and other government agencies to extend their 
full co-operation to this project. 


3. Austin Hotel, 1221 Granville Street 
re Fire By-law 


The Committee had before it for consideration a Manager's 
report dated December 14, 1977 (copy circulated) in which the Fire 
Chief reported that progress toward compliance with the City fire 
by-law at the Austin Hotel has ceased and attempts by Fire Wardens 
to have the upgrading renovations continue have failed. 

Attached to the Manager's report was a chronological report 
of the progress on the upgrading of this hotel. 

In the report, the City Manager recommended approval of the 
Fire Chief's recommendation that there be a prosecution against 
Mr. H. Somani and the Austin Hotel for failure to comply with 
fire regulations. Submitted for the Committee's consideration 
was the matter of cancellation of the hotel's business license 
until the Fire By-law has been complied with. 

Appearing before the Committee on this matter were the Fire 
Chief and Mr. H. Somani of the Austin Hotel. 

Mr. Somani advised the Committee that work has resumed 
at the hotel and progress is continuing. 

The Fire Chief agreed and further advised that work is appro- 
ximately 90% completed and should not take much more than one month 
to complete. 

Following discussion, it was 

RECOMMENDED 

THAT the matter of the Austin Hotel and its failure to 
comply with the City fire by-law be deferred for two 
months and the Fire Chief be requested to report back to 
the Community Services Committee on the Austin Hotel in 
two months. 

(The Chairman advised Mr. Somani that the Committee would recommend 
prosecution if the Austin Hotel does not comply with the Fire By-law 
at the end of two months.) 


Continued 
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4 . Presentation by Community Living Boards 

The Committee, at its meeting on January 19, 1978, resolved 
to invite a spokesman from the Vancouver Community Living Board 
to appear before the Committee to explain a new program to relocate 
persons from the Woodlands School into homes throughout the com- 
munity. 

Appearing before the Committee this date were Mr. David MacCoy, 
Executive Director of the Community Living Society; Mr. S. Swat- 
ridge, Director of Service Contracting for the Community Living 
Society; and Ms. J. Dickie of the Society. 

Also appearing before the Committee was Dr. R. McQueen, 
Acting Medical Health Officer. 

The spokesmen for the Society advised the Committee that the 
Woodlands Parent Group led to the formation of the Community Living 
Society when the Parent Group some two years ago initiated the 
formation of a Planning Council of Lower Mainland agencies to 
consider the needs of residents of Woodlands School and the options 
available for a new approach to these persons. The group met with 
the Minister of Human Resources and developed a brief suggesting 
the establishment of a Community Board which would decide on the 
needs of each individual. 

This Community Living Board is actually a society to plan and 
oversee the placement of residents from Woodlands School into homes 
throughout the community. 

The spokesmen emphasized that the program would be a slow step- 
by-step process with the Community Living Society acting in the 
role of a purchaser of services for the individuals who are being 
transferred out of Woodlands School. The Society will examine the 
various services provided by agencies and will endeavour to develop 
new services which may be required. 

Members of the Committee expressed some concern that there 
should be a guarantee that any services which are to be provided 
to these persons must be continuing services. 

Some concern was also expressed that if more than two persons 
from Woodlands are being moved into a single family residential 
home, there could be problems of zoning and licensing of such 
"group homes" . 

The Acting Medical Health Officer noted that this proposal 
will involve the new Long Term Care program operated by the Health 
Department . 

The representatives of the Community Living Society distributed 
to the Committee copies of a booklet "Development of a Comprehen- 
sive Community-Based System of Service As An Alternative to Wood- 
lands". 

The Committee felt that there could be some problems in the 
development of this new program and felt it would be helpful to have 
the Health Department examine the proposal. 

Following discussion, it was 
RECOMMENDED 

THAT the submission from the representatives of the 
Community Living Society be received and that the Society's 
brief "Development of a Comprehensive Community-based 
System of Service as an Alternative to Woodlands" be 
referred to the Medical Health Officer for a report 
back to the Community Services Committee on any poten- 
tial problems which could develop in the implementation 
of this program. 
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5 . Hotel Vancouver re Fire By-law 

The Committee had before it for consideration a Manager's 
report dated January 26, 1978 (copy circulated) in which the 
Fire Chief reported on delays by the Hotel Vancouver in adhering 
to the City fire by-law. 

Attached to the Manager ' s report was a chronological report 
listing the communications sent and received by the Fire Depart- 
ment and Canadian National (owners of the hotel) in connection 
with the Fire By-law. 

In the report, the Fire Chief advised that while there has 
been a good deal of inter-action and communication with Keen 
Engineering in working out alternative measures in the upgrading 
program, there has not been any actual physical progress in the 
construction of the alterations required at the hotel. 

Appearing before the Committee on this matter were the Fire 
Chief, the Assistant Provincial Fire Marshal and Mr. G. Trainor 
of Canadian National. 

During discussion of this matter, the Chairman of the Committee 
pointed out that there had been reports to the Community Services 
Committee regarding this hotel on two or three occasions in the Spring 
of 1977 at which time the Committee had urged the owners of the hotel 
to proceed with the necessary work to comply with the Fire By-law. 

The Fire Chief advised the Committee that with a hotel of 
this size an enormous amount of detailed work is required and that 
other jurisdictions, such as the Building Department and the Fire 
Marshal's office, are also involved. However, he pointed out that 
although he re-affirmed on November 14, 1977, an approval granted 
in August 1977 of the revised program for compliance, the General 
Manager of C.N. Hotels did not instruct Keen Engineering to proceed 
with Phase I of the upgrading until January 19, 1978. It was 
pointed out that this instruction called for the job to go out for 
tenders by March 1978 and that the actual starting construction 
could be six months after the tender date. 

During discussion, the Committee noted that the procedure 
seemed to be complicated by the involvement of the Provincial Fire 
Marshal of whom Vancouver's Fire Chief is a deputy, and it was noted 
that the Fire Marshal's involvement is in respect of requirements 
involving public assembly areas. Because of complexities involving 
exit deficiencies in the seven public assembly areas, the Fire 
Marshal had offered C.N. the option of reducing the maximum niamber 
of persons who may use these assembly areas. The Deputy Fire 
Marshal advised the Committee that the City Fire Chief does not 
have this discretion. 

Mr. Trainor of C.N. advised the Committee that C.N. is now 
in the process of calling tenders for the work, that installation 
of sprinklers will be done first, that smoke detecting units will 
be installed in all bedrooms, that a new. fire alarm system will 
be installed, and then architectural work for the public assembly 
areas will be done. 

Mr. Trainor estimated it would take two years to complete the 
work and that the hotel plans to continue operating as the work 
proceeds . 

The Fire Chief replied that two years to complete the work is 
an \inacceptable period of time and he estimated it would be reason- 
able to expect completion within fourteen months of the time a 
contract has been let. A contract should be awarded by approximately 
mid-June, which would mean a total of 18 months from today's date 
until all the work is completed. 


Continued 
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Clause No. 5 Continued 

Following further discussion, it was 
RECOMMENDED 

A. THAT City Council require C.N. Hotels to submit 
to the Community Services Committee: 

i) an undertaking to carry out the necessary 
work to have the Hotel Vancouver comply 
with the City Fire By-law; 

ii) a schedule acceptable to the Fire Chief 
for the work to be completed within 
eighteen months of February 9, 1978; 

iii) monthly progress reports on work being 
undertaken at the Hotel Vancouver, such 
reports to be submitted to the Fire Chief 
who will report monthly to the Community 
Services Committee. 

THAT the City prosecute C.N. Hotels for failure 
to comply with the City fire by-law if the owners 
of the hotel do not comply with any of the foregoing. 

THAT the City Manager report to the Community 
Services Committee on the functions and jurisdic- 
tions of the City Fire Chief as compared with the 
Provincial Fire Marshal, such report to include 
comment on whether the Provincial Fire Marshal can 
delegate his full powers to the City Fire Chief 
who acts as his deputy. 


B. 


C. 


CONSIDERATION 

6 . Jericho Hangar No. 6 

City Council, on December 6, 1977, when considering the 
report dated November 24, 1977 (copy circulated) from the Community 
Services Committee, referred the following two motions of Council 
to the Park Board for consideration and decision: 

"THAT the Park Board be requested to continue discussions 
with the Ne Chi Zu Artists Guild on detailed costs of 
renovating Hangar No. 6 to City standards and on possible 
sources of funding for such renovations." 

"THAT the City grant an undertaking to the Ne Chi Zu Artists 
Guild to lease Hangar No. 6 to the Guild for a period of 
two years with an option to renew for a further three years 
subject to the Ne Chi Zu Artists Guild renovating Hangar 
No. 6 to City standards within the initial two year period." 

The Park Board considered the foregoing motions at its meeting 
on Monday, December 19, 1977, and no action was taken as the Board 
had previously, on November 21, 1977, passed the following motion: 

* 

"THAT after December 31, 1977, the Ne Chi Zu Guild be 
allowed to continue using Hangar #6 on a day to day 
basis, on the understanding that no public assembly 
is permitted . " 


Continued 
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Clause No. 6 Continued 

The Chairman had agreed to hear this date a delegation from 
the Ne Chi Zu Artists Guild and appearing before the Committee 
from the Guild were Mr. D. Weston, Mr. M. Webb and Mr. G. Yearsley. 

Also in attendance regarding this matter were representatives 
of the Park Board. 

The spokesmen for the Ne Chi Zu Artists Guild advised the 
Committee that it was their understanding that the Guild would 
have been asked to participate in discussions with the Park Board 
regarding costs of renovating Hangar No. 6 to City standards in 
accordance with the City Council motion of November 24, 1977, and 
that such discussions have not yet taken place. 

Representatives of the Guild listed a number of complaints 
and concerns regarding their present use of Jericho Hangar No. 6. 

They complained that a chain has been placed across the 
entrance and the artists are not allowed use of the hangar on 
weekends, that artists are not permitted to stay in the building 
overnight and they are consequently fearful of thievery or vandalism 
and that the artists using the hangar are being "hassled" by the 
security service employed by the Park Board. 

The Guild spokesmen reported they are keeping a diary of unusual 
events which have occurred at the hangar and the Committee was advised 
of a nvimber of problems Guild members have encountered with the guard 
dogs , with the security patrolman and other matters . 

The Chairman of the Park Board inquired why the Guild did 
not approach the Board with these grievances and another member 
of the Park Board suggested the Jericho hangars are not an ideal 
location for the Guild and that a more appropriate site may be 
found at Granville Island. 

A Guild spokesman advised that the main reason for their 
presentation this date is that Guild representatives left the City 
Council of November 24, 1977, with the understanding that the 
Guild would have an opportunity of discussing with the Park Board 
the costs of renovating Hangar No. 6 to City standards. 

Park Board representatives responded that they would investi- 
gate the Guild's complaints and suggested that the Guild come 
forward with any proposals it may have for the renovations and the 
financing for such renovations, and it was the consensus of the 
Committee that the Guild should approach the Board with proposals 
for renovations and funding. 

A Guild spokeman listed three matters of immediate concern to 
the Guild as follows : 

- Guild members are not allowed to work in the hangars 
during the evenings; 

- That the Guild requires a key to the gate to 
permit them to use the hangar on Saturdays and 
Sundays; 

- That the Guild requests that two of its members be 
permitted to occupy a room in the hangar overnight, 
subject to the approval of the Fire Chief. 


Continued 
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Clause No. 6 Continued 

It was suggested by the Committee that the Guild raise these 
three matters with the Park Board as the Board has been delegated 
by Council to look after Hangar No. 6. 


There was no formal recommendation made on the above suggestion 
as the meeting was interrupted by a fire alarm and the matter is 
therefore submitted for CONSIDERATION. 


The meeting adjourned at approximately 3:35 P.M. 

COUNCiL ACTION SEE PAGE{S) Ml 


FOR 
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Board of Administration, November 20, 1970 .... (BUILDING - 1) 

BUILDING AND PLANNING MATTERS 

RE COMMEN DAT I ON S 

1. Three Temporary Buildings: 

1780 Anderson Street, Granville Island 

The City Building Inspector has received a request from Mr. S. Rusic 
of 550 West 12th Avenue to erect three temporary buildings, to be 
used for the construction of ferro cement boats at 1780 Anderson 
Street for a limited period of six months. 

The City Building Inspector reports as follows: 

"The buildings are unprotected wooden structures which do not 
meet the Building By-law requirements for fire resistance or 
construction. However, Section 2.6 of the Building By-law 
gives City Council the power to grant a permit to erect a 
temporary structure for any period under two years, subject to 
conditions. Since the applicant is requesting a limited period 
of six months, I am prepared to recommend that the structures 
be permitted on this site until May 1st, 1971 subject to the 
following conditions: 

(a) The applicant shall deposit with the City a Bond of 
Indemnity satisfactory to the Corporation Counsel, to 
guarantee the demolition of the structures and removal 
of all materials from the site by May 1st, 1971. 

(b) Sanitary facilities shall be provided in accordance with 
the Medical Health Officer's requirements. 

(c) Due provision shall be made for fire protection to the 
satisfaction of the Fire Chief." 

Your Board RECOMMENDS that the recommendation of the City Building 
Inspector be adopted. 

2. Mr. Tom Holmes: 

Zoning of 3296 S.E. Marine Drive 

The Director of Planning reports as follows: 

"Council has received a letter from Mr. Tom Holmes, 3296 S.E. 
Marine Drive, which is attached for their information. 

Mr. Holmes is correct in his statement. The two lots he owns 
facing S.E. Marine Drive are zoned RT-2 Two Family. 

Mr. Holmes includes a photocopy of our letter dated April 23, 
1928 received from the Corporation of the District of South 
Vancouver stating that the lots are commercial. 

The original South Vancouver zoning was superseded June 6, 1930, 
by the enacting of Zoning and Development By-law of the City of 
Vancouver No. 2074. This By-law designated Mr. Holmes' property 
as zoned Two-Family Dwelling District. 

Mr. Holmes' views on his property are well known to the Depart- 
ment, but there is no evidence that additional commercial zoning 
is required in this location. Furthermore, it is also doubtful 
whether rezoning to Commercial would be of any economic benefit 
to Mr. Holmes. 

It is recommended that Mr. Holmes' letter be received and that 
he be forwarded a copy of this report." 

Your Board RECOMMENDS that the foregoing recommendation of the 
Director of Planning be approved. 


REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON 

TRANSPORTATION 
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February 9, 1978 

A meeting of the Standing Coiranittee of Council on Transportation 
was held on Thursday, February 9, 1978, at 3:30 p.m. in the No. 1 
Committee Room, Third Floor, City Hall. 

PRESENT: Alderman W. Kennedy, Chairman 

Alderman D. Bellamy 

Alderman M. Ford 

Alderman M. Har court 

Alderman H. Rankin 

CLERK: J. Thomas 

The minutes of the meeting of January 26, 1978, were adopted. 


RECOMMENDATION : 

1. Free-standing Signs on City Streets 

The Committee had for consideration a Manager's Report dated 
January 25, 1978, (circulated) in which the City Engineer referred 
to the increasing use of public sidewalks and boulevard areas for 
the placement of free-standing signs for business advertisement 
purposes and suggested procedures for dealing with the problem. 

It was pointed out Council's general policy had been to 
prohibit items of a purely advertising nature on City streets and 
and free-standing signs - usually of a sandwich board type - 
contravened the Street and Traffic By-law which authorized the 
City Engineer to: 

"ifemove any structure, object, substance, or thing 
found in any street in contravention of this section 
and the costs incurred may be recovered by action in 
any court of competent jurisdiction". 

An increasing nvtmber of complaints had been received relating to 
the hazards created by the signs. The City Engineer suggested the 
following options were available to deal with the matter: 

a) continue the ciarrent practice of enforcement on a 
complaint basis, which will not solve the problem; 

b) remove all free-standing signs from the street 
allowance without warning to the sign owner, which 
would result in numerous complaints; 

c) identify offenders and advise them by letter to remove 
the sign; if they refuse, the City will remove the 
remaining signs in accordance with the Street and 
Traffic By-law. 

Mr. D. Rudberg, Assistant City Engineer, Traffic Division, 
discussed the report with the Committee and displayed photographs 
of numerous sandwich boards on City sidewalks. 

Alderman Ford, Chairman of Council's Special Committee on the 
Disabled, stated the Special Committee was extremely concerned about 
the proliferation of sandwich boards in all areas of the City and 
felt they were a menace to pedestrians, but particularly to the 
handicapped. There had been a number of instances where blind 
people had fallen over the signs injuring themselves. The Special 
Committee had discussed the options presented by the City Engineer 
and supported Option (c) . 


Cont ' d 
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on Transportation 

February 9, 1978 (IV - 2) 

Clause 1 Cont'd 

The Committee discussed whether there should be total enforcement 
of the By-law or whether provision should be made for a limited 
nxamber of exemptions: i.e. a two-hour period daily for restaurants 
to display menus, but it was agreed this type of advertising could 
be covered adequately with signs fixed to buildings. Therefore, 
the By-law should be totally enforced following adequate warning to 
the offending businesses. 

It was 

RECOMMENDED, 

A. THAT notices be placed in newspapers warning that all 
free-standing signs must be removed from City 
sidewalks and boulevards by February 28, 19 78, or the 
signs will be removed by the City without further notice. 

B. THAT $5,000 be provided in the 1978 Budget for costs 
incidental to the above full scale enforcement program. 


2. Project Turn Down Traffic Volume - 
Continuation of Incentive Progreuns 

In a Manager's Report dated January 25, 1978, (circulated) the 
City Engineer reported on the conclusion on December 31, 1977, of 
Project Turn Down Traffic Voliime and requested direction on whether 
incentive programs to encourage carpooling should be continued 
beyond the original two-year period of the Federally funded 
experimental urban demonstration program. 

Incentive programs provided for reduced parking rates and 
preferential parking spaces for carpools with three or more persons 
in one vehicle, and the establishment of a "Commuter Club", a 
computerized matching service for carpools. A recent survey 
disclosed thirty-five active certified carpools were now receiving 
reduced parking rates. Many of the carpoolers were former transit 
patrons and as a result the formation of the carpools did not appear 
to have reduced the number of commuter vehicles. The City Engineer 
reported the program was difficult to administer and did not yield 
the desired cost benefit; therefore, it appeared warranted that 
this aspect of the program be discontinued. It would be beneficial 
to continue the "Commuter Club" matching service, utilizing hand 
matching instead of computerized matching, as this would not result 
in substantial cost to the City, would provide a service to the 
public, and could be expanded when conditions warranted. 

Following discussion it was 

RECOMMENDED, 

A. THAT the incentive program for reduced parking rates 
be terminated. 

B. THAT the "Commuter Club" program continue indefinitely 
with annual cost, estimated at $700, to be included in 
the Engineering Department budget. 


3 . Capilano Stadium Parking 

Alderman Ford made reference to Council's recent discussions 
with Mr. Harry Ornest on the future use of Capilano Stadium for 
professional baseball and expressed her concern that on-street parking 
problems could result unless adequate parking space was provided 
on the Stadium grounds. She felt the City had another P.N.E. 
situation in the making. 

Cont'd . . . 
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Report to Council 

Standing Committee of Council 

on Transportation 

February 9, 1978 (IV - 3) 

Clause 3 Cont'd 

The City Engineer advised while a contract had not yet been 
signed with Mr. Ornest, provision for parking had been discussed 
and would be included in the contract. 

Following discussion, it was 

RECOMMENDED, 

THAT the Agreement between the City and Mr. Harry Ornest 
relating to the use of Capilano Stadium for professional 
baseball include provision for parking arrangements 
satisfactory to the City Engineer and Superintendent of 
Parks and Recreation. 


4 . Gasoline Retailing - Self-Serves 

City Council at its meeting on April 19, 1977, when considering 
a report of the Committee dated March 13, 1977, dealing with gasoline 
retailing - self -serves, referred the following recommendation back 
to the Committee for further consideration and report: 

"That the Transportation Committee meet with 
representatives of the oil industry, the A.R.A. 
and consumers associations and that the four 
groups jointly report to Council in three months 
time on the feasibility of a strategy for 
preserving competition and an adequate level 
of service in gasoline retailing within the City 
of Vancouver. " 

The City Manager referred to this outstanding motion of 
Council and sought the Committee's views on what further action 
should be taken on the matter. 

It was 

RECOMMENDED, 

THAT no further action be taken on this matter at the 
present time. 


The meeting adjourned at approximately 4:00 p.m. 


* * * * 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


February 9, 1978 


A meeting of the Standing Committee of Coiincil on Finance and 
Administration was held on Thursday, February 9, 1978, at 3:30 p.m., 
in the No. 3 Committee Room, third floor. City Hall. 


PRESENT ; Alderman Brown, Chairman 

Alderman Gerard 
Alderman Puil 

ABSENT : Alderman Gibson 

Alderman Marzari 

CLERK : G. Barden 


RECOMMENDATION 

1. Preliminary Report on the 

1978 Revenue Budget Estimates 

The Committee discussed the attached Manager's Report dated 
February 3, 1978 wherein the Director of Finance gave a preliminary 
report on the 1978 Revenue Budget Estimates. The 1978 Revenue and 
Expenditure budget in the Manager's Report shows, in total, estimated 
revenues of $168,288,762 and estimated expenditures of $172,718,125. 
The excess of expenditures over revenues which amounts to $4,429,363 
is the present budget deficit before any adjustment to the tax levy 
and before the detailed review of departmental submissions arid 6ther 
budget detail.. 

It was noted that the Finance Committee on January 26, 1978 
approved the procedure that the Budget Review Committee will review 
the Revenue Budget Estimates with the Department Heads and Boards 
following the guidelines set out in the recommendations to this 
report. Subsequently, the Finance Committee will receive the 
Interim Budget which will contain a Preliminary Budget plus adjust- 
ments, recommendations of the Budget Review Committee and other 
analysis of departmental operations. The Finance Committee scheduled 
four meetings for detailed review of the departmental budgets. 

Following discussion, it was 

RECOMMENDED 

(1) THAT the Manager's Report be received for information. 

(2) THAT the City Manager and Director of Finance be 
instructed to meet with Department Heads and Boards to 
review the 1978 Revenue Budget Estimates as submitted 
and 

(a) to make such reductions in the basic operating 

budget estimates as necessary so that the budgets, 
as adjusted, provide only funds required to 
maintain current standards of service as approved 
by Council. 



cont 'd 
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Clause #1 continued: 


(b) to eliminate all requests for increases in 
standards of service from the supplemental 
budget estimates, allowing only those items 
considered essential to meet increased 
voliomes of work or items which would clearly 
increase the operating efficiency of the 
Department or Board. 

(c) report all adjustments made to the budget 
during reviews to the Committee on Finance 
and Administration. 


2 . Budget for Council Committee on the Arts 

The Committee considered a Manager's Report dated January 20, 
1978 wherein the Director of Social Planning reported as follows: 

"City Council on May 14, 1977 approved the establishing of the 
Interim Cultural Advisory Committee with funding of $800 for 1977, 
as follows: 


City Council on May 31, 1977 approved a recommendation of the 
Interim Cultural Advisory Committee that the permanent Committee 
on the Arts be established, thereby replacing the Interim Commit- 
tee. The funding of $800 made available to the Interim Committee 
and then to its successor the Committee on the Arts lapsed 
December 31, 1977." 

Following discussion, it was 

RECOMMENDED 

A. THAT Council approve funding of $800 for Council 
Committee on the Arts for the period January 1, 
1978 to December 31, 1978, and request approval 
in advance of the 1978 operating budget. 

B. THAT Alderman Brown, Chairman of the Council Commit- 
tee on the Arts, be given signing authority for the 
account. 

3. New Permanent Full Time Positions - 
City of Vancouver 

The Chairman noted that the City Manager's office had circulated 
a report on new permanent full time positions established in 1977. 
During the ensuing discussion it was felt that a report on personnel 
increases should be circulated to the Finance Committee every six 
months for information. 


Arts Conference fees for members 
Travel and per diem 
Miscellaneous expenses 
Unallocated 


$250 
$425 
$100 
$ 25 


Woo 


cont 'd 


Report to Council 
Standing Committee of Council 
on Finance and Administration 
February 9, 1978 


Clause #3 continued: 


Following discussion, it was 
RECOMMENDED 

THAT the Director of Personnel Services report to the 
Finance Committee on personnel increase concurrent with 
the June/September budget reports. 


The meeting adjourned at approximately 3:20 p.m. 


******* 
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PART REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


FEBRUARY 16, 1978 


A meeting of the Standing Coimnittee of Council on Coitununity Services 
was held on Thursday, February 16, 1978, in Committee Room No. 1, 
Third Floor, City Hall, at approximately 1:00 P.M. 


PRESENT ; Alderman Marzari, Acting Chairman 
Alderman Bellamy 
Alderman Ford 
Alderman Gerard 

ABSENT: Alderman Rankin 

COMMITTEE CLERK: H. Dickson 


CONSIDERATION 

1. Health Services for School-Aged Children - 
Implications of Declining Enrollment 


The Committee had before it for consideration a City Manager's 
report dated February 14, 1978 (copy circulated) in which the 
Medical Health Officer reported that as a result of decreased 
enrollment, the Vancouver School Board has required that services, 
including its health program, be reduced by 3% in 1978. 

In the report, the Medical Health Officer advised that fol- 
lowing a number of meetings between the Health Department and 
School Board officials, budget cuts in the School Board's health 
services are proposed as follows: 

- a 20% reduction in the service provided by 
the dental mobile unit; 

- a 25% reduction in the service of speech 
pathology; 

- a 30% reduction in the service of the 
senior psychologist; 

- a 5% reduction in service time spent at 
schools by Medical Health Officers. 

These reductions will lower the School Board's health services 
budget by $79,000.00. 

The Medical Health Officer, the Director of Nursing and the 
Senior Psychologist appeared before the Committee on this matter, 
and during discussion, the Medical Health Officer pointed out that 
as a result of the proposed cuts in the services purchased by the 
School Board from Health Department, there will be a need to reduce 
Health Department staff. 

The City Manager, in the report, recommended that the cuts 
proposed by the School Board be accepted and he submitted for 
consideration whether Council wishes the Medical Health Officer 
to propose to Council the restoration of some of these services 
in exchange for reductions in other (adult) programs within the 
Health Department. 

During consideration of this matter, the Medical Health Officer 
reiterated statements contained in the report that these services 
are not redundant or unimportant. 

Continued .... 
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Clause No. 1 Continued 


Concern was expressed by some Committee Members that they 
should be made fully aware of the demand for all types of service 
before reaching a decision on which services should be reduced. 

It was also noted during discussion that the reduction in 
the budget of the School Board would be a cut in services paid 
for by the School Board from its own financial resources (not 
from the City budget) . 

The Committee noted that the School Board's health budget 
contains an increase of $7,000.00 for "Teacher's Health Service" 
as noted on the bottom of Page 1 of the City Manager's report 
and, responding to questions from the Committee, the Medical 
Health Officer indicated that the School Board believes teacher's 
health services is an important service. It was explained that 
this is for medical time provided for services other than treat- 
ment (i.e. consultative) , and the Medical Health Officer stated 
that the benefits of this service are as significant to the 
students as they are to the teacher. 

Following further discussion, a motion that the reductions 
in the School Board's health services budget as proposed in the 
City Manager's report dated February 14, 1978, be accepted and 
implemented by the Medical Health Officer as soon as possible, 
resulted in a tie vote and the matter is submitted to Council for 
CONSIDERATION. 


The meeting adjourned at approximately 3:00 P.M. 



STREET NAMING COMMITTEE 


JANUARY 26, 1978/FEBRUARY 9, 1978 


EC 


A meeting of the Street Naming Committee was hold at 
9:30 a.m., January 26, 1978 in the Manager's Board Room, Third 
Floor, City Hall and reconvened at 9:30 a.m., February 9, 1978 
in the office of the Champlain Heights Development Group. 

PRESENT : A. Geach, representing Director of Planning, 
Chairman, January 26, 1978 
J. Winsor, representing Director of Planning, 

Chairman, February 9, 1978 
A. Burhoe , representing City Engineer 
N. McClellan, representing Director of 

Permits and Licenses 
M. Kinsella, representing City Clerk 

ALSO 

PRESENT: M. Egan , Champlain Heights Development Group 


CLERK ; 


M.L. Cross 


RECOMMENDATION 

1 . Langara Estates 

The Committee considered a letter dated Junr 16, 1977 from 
Daon D<=velopments containing three names for the private roads 
within their development: Greensboro Place, Wethersfield Drive 
and Turnberry Crescent. The Committee, after slight alterations 
to the names , 

RECOMMENDED 

THAT Daon Development Corporation be advised that there is 
no objection to the private roads within Langara Estates 
being named: 

Greensboro Drive 
Turnberry Crescent 
Wethersfield Place 


2 . Quebec - Columbia Connector 

The City Surveyor advised that the connection between 
1st Avenue at Quebec Street and the intersection of Columbia/ 
Pender/Keefer Diversion has now been constructed and dedicated. 

RECOMMENDED 

THAT the dedicated street indicated on the attached plan 
marginally numbered LF6373, be officially named the Quebec- 
Columbia Connector and the Director of Legal Services be 
instructed to prepare and bring in the necessary By-law 
to amend By-law No. 4054. 


cont ' d 


street Naming Committee 

January 26, 1978/February 9, 1978 


(VIT-2) 


3 . Champlain Heights (Enclave I) 

Mr. M. Egan, Champlain Heights Development Group, advised 
that very soon, purchasers will be moving into the develop- 
ment bounded by Boundary Road, 49th Avenue, Frontenac Street 
and 54th Avenue. Springer Construction have requested that 
the dedicated streets be known as Frontenac Place or Captain 
Cook Circle, Mews or Garden. They would prefer a single street 
name for the entire development. 

The Committee was opposed to this suggestion. 

After deliberation, it was decided that an explorer theme 
in keeping with the "Champlain" name of the area should be used. 

RECOMMENDED 

THAT the dedicated streets indicated on the attached plan 
marginally numbered LE4674 be officially named: 

LaSalle Street 
Radisson Street 
Hennepin Avenue 
Bering Avenue 
Meares Avenue 

and the Director of Legal Services be instructed to prepare 
and bring in the necessary By-law to amend By-law No. 4054. 


FOR COUNCIL ACTION SEE PAGE(S).£Si3^ 
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Board of Administration, November 20, 1970 .... (BUILDING - 2) 
CONSIDERATION 

3. Kerrisdale Beautif ication Project 
The Director of Planning reports as follows: 
" INTRODUCTION 

Council, on August 11, 19 70, adopted a report of the Board of 
Administration of June 1, 19 70, endorsing recommendations con- 
tained in a report dated June 1, 1970, from the Director of 
Planning which read as follows: 

'A. Council request the owners of the railway right-of-way 

to establish their willingness to co-operate in the proposed 
beautif ication scheme of the intersection of the Boulevards 
and 41st Avenue and to share financially in necesary improve- 
ments to railway property; 

B. Subject to agreement from the owners of the railway right- 
of-way. Council authorize the initiation of the design 
stage (working drawings) of the landscaping project and the 
design studies for the beautif ication of the 2100 block on 
41st Avenue, and provide matching funds for design fees up 
to a total of one-half of $6,500, according to the estab- 
lished policy; 

C. Council concur with the selection of the firm of Rhone and 
Iredale, Architects, as design consultants for the Kerrisdale 
Beautif ication Project 1 and Project 2; 

D. Following completion of the working drawings, the Director 
of Planning and the City Engineer report back on the initial 
beautif ication projects, including the possible sharing 

of design, capital, maintenance, and operating costs; 

E. Council request the City Engineer to report on the traffic 
conditions identified in the brochure at the time the 
Director of Planning and the City Engineer report back to 
Council on the implementation of the proposed intersection 
beautif ication scheme; 

F. Council refer the brochure to the Standing Committee on 
Planning and Development to discuss the possibi li ty of pro- 
ceeding with a long-range co-operative study of Kerrisdale 
as suggested in this report.' 

As the program is cohtingent upon the co-operation and financial 
participation by the owners of the railway right-of-way (Recom- 
mendation A above) , the City Clerk sent a letter dated August 14, 
1970, to the Regional Vice-President of the Canadian Pacific 
Railway, informing him of Council's action. 

Council, on October 20, 1970, amended a resolution of the Standing 
Committee on Planning and Development, passed at its meeting of 
October 1, 1970, with regard to the Kerrisdale Beautif ication 
Project, to read as follows: 

'RESOLVED that the officials of the CPR and Marathon 
Realty be requested to meet with this Committee with 
a view to expediting the first stage beautif ication 
project which involves railway lands; 

FURTHER RESOLVED that Section (4)F of the Board of 
Administration report dated June 1, 19 70, be tabled 
for the time being.' 


cont ' d 
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CITY OF VANCOUVER 
SPECIAL COUNCIL - FEBRUARY 23, 1978 


PUBLIC HEARING 


A Special Meeting of the Council of the City of Vancouver was 
held on Thursday, February 23, 1978, at approximately 7:30 p.m. at 
Admiral Seymour School, 1130 Keefer Street, for the purpose of 
holding a Public Hearing to amend the Zoning and Development By-law. 

PRESENT: Aldermen Brown (Chairman) , Bellamy, Ford, 

Gerard, Harcourt, Kennedy, Marzari, 
and Puil 

ABSENT: Mayor Volrich 

Aldermen Gibson, Rankin (Civic Business) 

CLERK TO THE 

COUNCIL: J. Thomas 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Bellamy 
SECONDED by Aid. Ford 

THAT this Council resolve itself into Committee of the Whole, 
Alderman Brown, Deputy Mayor, in the Chair, to consider an 
amendment to the Zoning and Development By-law. 

- CARRIED UNANIMOUSLY 

To aid the public present for the meeting, the Clerk to the 
Council read from the agenda that the Council had before it and a 
continuing translation of the evening's proceedings was provided 
by Mr. Jonathan Lau for the benefit of Chinese speaking citizens 
present. 


Proposed Rezoning of the 
Kiwassa N.I. P. Area 

A rezoning application has been received from the Director of 
Planning as follows: 

LOCATION: KIWASSA N.I. P. AREA (comprising various lands 
within the area bounded by Hastings Street, 
Clark Drive, Union Street and Raymur Avenue) . 

Present Zone: M-1 Industrial District 

Requested Zone: RT-3 Two-Family Dwelling District 

The application was approved by the Director of Planning. 

Mr. R.R. Youngberg, Associate Director of Planning, advised 
the rezoning to RT-3 Two-Family Dwelling District was being proposed 
in an effort to stabilize the residential uses in the area in order 
to meet the requirements for Neighbourhood Improvements Program 
assistance for community improvements. The area was closely connected 
to Strathcona which had greatly benefited from urban renewal funding 
in the past. One of the arguments favouring rezoning was the 
existence of a number of physical links between the two areas, namely 
the Seymour School and an overpass joining the two communities. 
Seventy-five percent of the homes in Kiwassa were owner-occupied by 
long-term residents, housing was affordable, and the majority of 
incomes were under $6,000 per year. For a variety of reasons but 
mainly because of land economics, industrial development and 
expansion of existing businesses in past years had been negligible. 
Rezoning would be fair to all property owners; it would be in the 
public interest and would preserve public and private investment in 
the commun i ty . 


Cont'd 
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Proposed Rezoning of the 
Kiwassa N.I. P. Area (Cont'd) 


Mr. D. Rudberg, Assistant City Engineer, expressed the concerns 
of the City Engineer, endorsed by the Director of Finance, outlined 
in a memo dated February 23, 1978, to the Council (on file in the 
City Clerk's Office). These concerns related to traffic considerations 
provision of public services, and financial implications, and were 
raised to enable Council to make a complete evaluation of the 
rezoning proposal. The community provided a mixture of industrial 
and residential but was surrounded by industrial land uses, including 
the Port of Vancouver to the north which was a generator of 
considerable truck traffic. A major concern was that incompatible 
land uses would result from the proposed rezoning and these incompat- 
ibilities would generate serious traffic problems and industrial versus 
residential conflicts which would be difficult to resolve in the 
future . 

Mr. M.J. Gillespie, Principal of Seymour Elementary School, 
presented statistics related to declining student enrolment but 
pointed out from 1973 to the present date the actual decline had been 
227 students, or 8.6%. The nearby Raymur housing project was 
relatively settled in terms of future residential occupancy and the 
School Board planners did not foresee closure of Seymour School in the 
foreseeable future. 

The Chairman called for speakers for or against the application 
and the following addressed the Council on the matter: 


- Mr. Don Berg, 1033 Keefer, Chairman of the N.I. P. Committee, 
outlined the benefits that would accrue to residents if the 
area was rezoned to N.I. P. requirements. Funds would become 
available enabling residents to upgrade their homes. He 
could see no conflict or incompatibility in living in an area 
of mixed land uses. 


Linda Lee, 1245 East Pender, representing Mr. J. Lee and 
Mr. Lupin, supported the rezoning and requested it be 
expanded so others could benefit. 


- Mr. J. MacKay, 700-704 Vernon, presented a petition with 
125 signatures opposing the rezoning (on file in the City 
Clerk's Office). Mr. MacKay requested his property be 
excluded from the rezoning. 


- Mr. Larry Crema, L. & L. Plumbing, 1172 East Hastings, spoke 
to his communication dated February 7, 1978, to Council (on 
file in the City Clerk's Office). He supported general 
rezoning but requested that his property be excluded as he 
intended to build and expand his business. 


Maria Ho, 1160 East Georgia, opposed the rezoning and 
requested her property be excluded. Mrs. Ho stated she did 
not feel threatened or squeezed out by industry located in 
the area. 


Mr. Arthur Hodgkisson, 1161 East Pender, a resident of 
Kiwassa for 42 years, supported the proposal and pointed out 
the industrial users did not reside in the area. 


- Ann Chan, 1141 Union, supported N.I. P. funding for the area 
because it would give home owners the chance to upgrade their 
homes and make Kiwassa a better place to live in. 


Cont'd . . . 
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Proposed Rezoning of the 
Kiwassa N.I. P. Area (Cont'd) 


- Mr. T. Scammell, 1152 East Georgia, was in favour of the 
proposal; would like to see homes and streets in the area 
improved . 


- Pat Raffety, 1033 Keefer, Chairman, Setacona Development 
Society, spoke in support. 


Gary Young, 594 East Pender, represented Strathcona Area 
Services Team, supporting, expressed concern for the 
preservation of the unique character of the Kiwassa/ 
Strathcona area if industry encroached further on the 
residential land use. If the quality of life in Kiwassa 
was destroyed, the whole area would be in danger. 


- Gary Chapman, 74 6 East Pender, for SPOTA and Strathcona 

Community Centre Association, referred to a brief presented 
to Council on March 25, 1977, and urged the continuation 
and expansion of services to residents, not cutbacks. 
Contended planning should not be piecemeal but a total 
commitment to the entire area. 


Sherry Wong, 1016 East Pender, also representing four other 
long-term property owners on East Pender, stated they 
supported rezoning because they wanted to continue living 
in the area due to its convenience for shopping and 
transportation and proximity to Chinatown. 


Bernie O'Connor, 502 Campbell, representing the Board of 
Directors, Kiwassa Neighbourhood House, supporters of the 
rezoning, described the activities of the Neighbourhood 
House as an example of the thriving community spirit that 
existed in the area. 


- Mr. Paone, 1114 East Pender, industrial owner, questioned 
the value of federal grants when sewers, water, streets and 
lighting all needed upgrading and these would become a 
burden on the Vancouver taxpayer. 


Mr. Sung, 4835 Lougheed, owner of four lots facing Hastings 
Viaduct, voiced objection and requested that his property 
at 1031 East Pender be excluded because due to grade 
difficulties it was the only lot which could provide ingress 
and egress. He questioned why City-owned lots immediately 
adjacent to his property remained M-1. 


Hong Yee, 1127 Union Street, property owner and resident for 
21 years, supported the proposal and welcomed the opportunity 
to upgrade his home. 


- Michael Goldberg, 600 Vernon, author of the Strathcona Study 
and an ex-Director of the Kiwassa Neighbourhood House, 
referred to the trend back to inner-city living and the value 
of retaining areas like Kiwassa for residential land use. 


Bill Masaro, 1259 Frances, questioned the status of his 
property and was informed by the City Manager that it was 
not included in the area covered by the rezoning proposal. 


Cont'd 
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Proposed Rezoning of the 
Kiwassa N.I. P. Area (Cont'd) 


Jack Marr, 733 Glen, requested his property on Glen Drive, 
and 1029 and 1043 Union remain M-1 and be excluded from the 
rezoning. 


- Bessie Lee, 887 East Pender, supported the proposal, and 

stated everyone would gain from the upgrading and improvements 
which would result if N.I. P. funding became available. 


MOVED by Aid. Kennedy 

THAT the application of the Director of Planning to rezone 
the Kiwassa N.I. P. Area (comprising various lands within the area 
bounded by Hastings Street, Clark Drive, Union Street and 
Raymur Avenue) from M-1 Industrial District to RT-3 Two-Family 
Dwelling District be approved. 

(Amended) 

MOVED by Aid. Bellamy in amendment 

Except that the following properties presently zoned M-1 
Industrial District be excluded from the rezoning application: 

1031 East Pender Street 

733 Glen Drive 

1029 Union Street 

1043 Union Street 

1172 East Hastings Street 

700-704 Vernon Drive 

Lot C, Block 95 Union Street 

- CARRIED UNANIMOUSLY 


The Motion as amended and reading as follows was put and 
CARRIED UNANIMOUSLY. 

THAT the application of the Director of Planning to rezone 
the Kiwassa N.I. P. Area (comprising various lands within the area 
bounded by Hastings Street, Clark Drive, Union Street and 
Raymur Avenue) from M-1 Industrial District to RT-3 Two-Family 
Dwelling District be approved, except that the following properties 
presently zoned M-1 Industrial District be excluded from the 
rezoning application: 


1031 East Pender Street 

733 Glen Drive 
1029 Union Street 
1043 Union Street 
1172 East Hastings Street 
700-704 Vernon Drive 
Lot C, Block 95 Union Street 


RISE FROM COMMITTEE OF THE WHOLE 

MOVED by Aid. Bellamy 

THAT the Committee of the Whole rise and report. 


- CARRIED UNANIMOUSLY 


MOVED by Aid. Puil 
SECONDED by Aid. Bellamy 

THAT the report of the Committee of the Whole be adopted 
and that the Director of Legal Services be ins trusted to prepare 
and bring in the necessary amendments to the Zoning and Development 
By-law. 

- CARRIED UNANIMOUSLY 
The Special Council meeting adjourned at approximately 9t50 p.m. 


The foregoing are Minutes of 
(Public Hearing) of February 
March 7, 197 8. 


the Special Council Meeting 
23, 197 8'7^ adopted on 


/ 
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CITY OF VANCOUVER 
SPECIAL COUNCIL MEETING 


A Special Meeting of the Council of the City of Vancouver 
to meet with the P.N.E. Board of Directors to discuss the P.N.E. 
proposals was held in the No. 1 Committee Room, Third Floor, 
City Hall on Tuesday, February 28, 1978 at 2:00 p.m. 

PRESENT: Mayor Volrich (in the Chair) 

Aldermen Bellamy, Brown, Gerard, Gibson, 
Harcourt, Kennedy, Marzari and Puil 

ABSENT : Aldermen Ford and Rankin 

CLERK TO THE COUNCIL: M.L. Cross 


INFORMATION 

On December 13, 1977, Council resolved 

"THAT a meeting between Council and the P.N.E. Board of 
Directors be arranged to discuss the whole P.N.E. project." 

The following P.N.E. Directors were present for the discussion: 

Mr. E. Swangard, President 

Mrs. I. Chisholm, Vice-President 

Mrs. M. Ceron 

Mr. P. Difonzo 

Mr. W.E. Hart 

Mr . H . Jerome 

Mr . T . Lof tus 

Mr. E. Wiles 

Mr. E. Swangard presented a position paper (on file in the 
City Clerk's office) on behalf of the P.N.E. Directors, outlining 
that this and any subsequent meetings that may be arranged will 
give both Council and the P.N.E. an opportunity to air their views 
in three areas of concern: 

(a) the relationship between the City and the P.N.E. 

(b) the proposed physical redevelopment of the P.N.E. grounds 

(c) in particular, the Hamilton, Doyle & Associates concept 
for such a redevelopment 

Reading from the position paper, Mr. Swangard stated: 

"1. Whatever positions the Directors of the P.N.E. Board 

take on any issue, they must be based on their mandate 
under the Pacific National Exhibition Incorporation 
Act — which simply means the Board is responsible 
primarily to, and for, the interests of the people of 
British Columbia as a whole. 

2. Unless the unfortunately ever accelerating trend to 
take adversary positions are reversed and relations 
harmonized between the P.N.E. and City Hall there can 
be only one victim — if not casualty. That is the 
Community . 

cent ' d . . . . 
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3 . To achieve the most beneficial results for the Community 
there must be the utmost of candor in the dialogue 
between the two sides." 

The position paper outlined the community services provided 
to the community. City and Lower Mainland, gives examples of events 
that have an economic benefit to the community, and notes that 
the P.N.E. has a payroll approaching $5,000,000 for some 3,300 
employees . 

With respect to the Hamilton, Doyle & Associates concept 
the paper states in part: 

"Right from the moment of the original presentation 
of the concept on September 14, the P.N.E. Board 
made it crystal clear, that this merely was a con- 
cept and nothing else. 

The lumping together of an array of ideas of what 
conceivably could be done, if feasible: 

1. to meet the urgent demands of redevelopment in 
view of obsolete, rapidly deteriorating facilities 
and the need to remove or phase out some buildings 
which had become for a variety of reasons, un- 
economical . 

2. to clean up and refurbish, so to speak, the entire 
P.N.E. complex blight to make it more efficient, 
attractive and pleasing to provide, in many 
respects, a park- like area for the enjoyment 

and recreation of the public, as set out in 
the mandate as provided for in the Trust Deed 
and according to our philosophical guidelines. 

At the September 14, 1977 meeting, attended by a 
large number of representatives from business, 
industry, labour. Community, the neighbourhood 
and legislative bodies. Alderman Michael Harcourt 
suggested that the meeting accept the concept for 
discussion and it be implemented in the fastest 
way possible. 

The motion was rejected because it was too pre- 
mature . 

Subsequently, the Board appointed the Action '78 
Community Committee to study and research the 
Hamilton concept and report back to the Board on 
the finance, facility and community acceptance 
feasibility of all the components of the concept 
and, if not feasible, recommend modifications or, 
for that matter, alternatives. 

There was nothing concrete before the Board until 
the Sub- committee recommendations were to be 
received . 

It did come as a surprise that on October 4, 1977, 
City Council requested an in-depth study by the 
Director of Planning and City Engineer on what was 
called the proposed action plan for the P.N.E. " 
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Mr. Swangard outlined his concerns with respect to the 
report prepared by the Director of Planning and the City Engineer. 
With respect to the comments regarding P.N.E. objectives and 
activities Mr. Swangard noted that the P.N.E. Board of Directors, 
very much in keeping with the mandate of the Incorporation Act 
and the constraints imposed upon the use of P.N.E. lands as 
contained in the Trust Deed of 1889, has established and operated 
along definite guidelines, subject to review and possible revision 
from time to time. There is an overall policy to which the P.N.E. 
must adhere within its mandate from the Lieu tenant-Governor- in- 
Council — "it is the P.N.E. 's function to be oriented to provide 
services to the Community, that is the Province of B.C. as a 
whole for the enjoyment and recreation of the public. This in 
turn dictates that the P.N.E., through activities, generates 
the financial resources required to fulfill this mandate." 

With respect to the redevelopment proposals, Mr. Swangard 
noted that redevelopment of the grounds to meet the objectives 
of the P.N.E. Board is generally agreed upon. 

The position paper states in part; 

"The Board of Directors at its last meeting approved a 
recommendation of the Action '78 community Committee 
in respect to a multi-purpose building. 

This was a recommendation of the Feasibility Facili- 
ties Sub-Committee under the Chairmanship of Ted 
Loftus, the result of inumerable hours of research, 
especially into the requirements of the users of 
space . 

It asked the Board to approve the proposition that 
there be a multi-purpose building to include a 
60,000 seat stadium as a component to be situated 
adjacent to and tied in with the Agrodome . 

Final approval to be subject to successful conclu- 
sion of a number of follow- through activities; 

a. examination of the structural, mechanical and 
flooring systems to be defined to establish 
cost ; 

b. economic proforma of the multi-purpose building 
be established; 

c. impact on the Community; 

d. transportation study; 

e. project funding plans; 

f . full consideration be given to adequate landscaping." 

Mr. Swangard stressed that this proposal, if it is eventually 
approved, does not mean expansion of P.N.E. facilities per se . 

In response to Mr. Swangard 's comments that the report was 
an example that the Planning Department did not do its homework 
and ventured into inappropriate fields, Mr. R. Spaxman, Director 
of Planning, advised that the Manager's report had been put 
together and concurred in by all relevant departments. The report 


cont ' d 


373 


Special Council Meeting, February 28, 1978 4 

was prepared quickly in response to Council's request and does 
not represent just the views of the Planning Department. As well, 
conversations had been held with Hamilton, Doyle & Associates. 
The recommendations of the report are designed to get a co-opera- 
tive spirit and co-operative process underway in terms of major 
planning at the P.N.E. 

The Mayor enquired whether a co-operative process fit in 
with the P.N.E. 's thinking and Mr. Swangard agreed that it did. 

He indicated that Mr . Hamilton had been instructed by the 
Board to work in consultation with the Planning Department. The 
Board has agreed that any work the Sub-committee does should be 
done in consultation with the City. Mr. Swangard noted that he 
had phoned and invited city Hall people to meetings but no one 
attended . 

Mr. T. Loftus, Chairman of the Feasibility Facilities Com- 
mittee, advised that the Committee has been doing an analysis 
of the user requirements of the P.N.E. taking into account ex- 
isting buildings, their condition, etc. They have spent weeks 
talking to sports people, showmart people, concert managers,, 
agriculture and livestock users. The information has been com- 
piled into a composite study for a possible multi-purpose building 
plan. Their recommendation to the Board is that the multi- 
purpose building include a 60,000 seat stadium as a component 
to be situated adjacent to and tied in with the Agrodome . Mr. 
Loftus advised that the next step is to consult with structural, 
planning and traffic people. 

The Mayor asked if Council's motion: 

"THAT the City meet with representatives of the P.N.E., 
the Provincial Government, the Greater Vancouver Regional 
District, the Parks Board and the City Planning commission 
to agree on an appropriate co-operative planning procedure , 
including citizen representation from the area." 

was acceptable as a principle to the P.N.E. Mr. Swangard agreed 
that it was . 

In answer to a question whether the stadium had to be at the 
P.N.E , Mr. Swangard advised that based on their research, it is 
the most appropriate place — the land is available and the P.N.E. 
has the functions that will subsidize the stadium operation. The 
P.N.E. has a staff geared to handle a stadium operation. Mr. 
Swangard stated that the fastest way to get a new stadium would 
be to construct it at the P.N.E. but if the City wants to build 
a stadium elsewhere they should go ahead. The P.N.E. would 
merely have to build a multi-purpose facility. 

In reply to a question as to the rush for a new stadium, 
Mr. Swangard stated that within three years, if there is not 
a large enough stadium to obtain sufficient revenue major sports 
will not be able to exist. 

Comments from the members of council included: 

- It is important that Council and the P.N.E. Board get 
together and renegotiate a spirit of co-operation. 

- Perhaps there should be a redefinition of what functions 
are undertaken by the P.N.E. 
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- How is the redevelopment going to be financed — - at a time 
when the City is trying to cut back the P.N.E. is wanting 
to spend millions to expand. 

- inconceivable that more traffic could be added to the 
area — what effect will a 200 ft. high stadium have on 
the residents. 

- Council has a responsibility to represent the community 
and the whole City. 

- P.N.E. Directors should know that the P.N.E. is basically 
a tenant of the City and a citizen of the City. 

- There has been no study done on a desirable location 
for a major stadium facility — Mr. Lof tus ' Committee 
terms of reference were to look at the facility on the 
P.N.E. grounds itself. 

- If thp P.N.E. Directors were not happy with the Planner's 
report, the Aldermen on the P.N.E. Board should have 
been advised and the matter could have been discussed 
further by the Standing Committee on Planning and Develop- 
ment . 

- There is no doubt that redevelopment of the P.N.E. is 
necessary but there has to be a co-operative process. 

- Council has a decision to make with respect to three 
possible locations for a multi-purpose/stadium complex. 
All the facts with respect to each location should be 
known before the decision is made . 

- Hopefully the Vancouver City Planning commission can 
come forward with some recommendations to the Council 
on these locations. 

The Mayor indicated that the discussion had been useful and 
that Council and the P.N.E. agree on one basic principle — a 
co-operative planning process. He suggested that the P.N.E. 
officials and City staff meet to discuss the initiation of 
the co-operative planning process outlined in Council's action 
of January 24, 1978. If necessary, a meeting between the 
Standing Committee of Council on Planning and Development and 
the P.N.E. 's Feasibility Facilities Committee, including repre- 
sentation from citizens and the G.V.R.D., could be arranged. 


The Special Council Meeting adjourned at 3:55 p.m. 
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Board of Administration, November 20, 1970 .... (BUILDING - 3) 

Clause 3 continued 

The Standing Committee on Planning and Development, at its meeting 
on October 1, 19 70, was informed by Mr. H. Buchan, representing 
the Kerrisdale and District Commercial Association, that Mr. W. 
Rhone, Architect, had been authorized to proceed with plans for the 
2100 block West 41st Avenue; this is Project 2, as referred to 
in Recommendation C of the June 1 report referred to above. 

It is understood that the Association has taken this step on its 
own initiative to avoid further delay, in anticipation that the 
City's share of the consultants' fees for Project 2 ($1,750) will 
be provided irrespective of the arrangements that may, in due 
course, be concluded with the CPR regarding cost-sharing of the 
work on Project 1. 

The Railway Company's reply, dated October 16, 1970, states that th 
Railway is not prepared to contribute funds to any scheme. 

A letter dated October 30, 19 70 from Marathon Realty Co. Ltd. to 
the Director of Planning indicates Marathon's interest in a 
feasibility study of future development potential in Kerrisdale 
and a willingness to support this undertaking financially. The 
letter suggests also that a meeting regarding the beauti f ication 
program be held between the City and themselves together with a 
CP Rail representative. 

The following course of action is, therefore, proposed for Council' 
consideration : 

A. That Council authorize matching funds for design studies up 
to a total of one-half of $3,500 for Project 2, involving 
the beautif ication of the 2100 block 41st Avenue 

B. That Council authorize matching funds for design studies 
and working drawings up to a total of one-half of $3,000 

for Project 1, involving 41st Avenue and the CPR right-of-way. 

C. That, when the Standing Committee on Planning and Development 
meets with officials of the CPR and Marathon Realty, the 
Committee may wish to take up further with officials of the 
CPR the matter of financial contribution to the cost of the 
work on railway land." 

Your Board submits the foregoing report of the Director of Planning for 
the CONSIDERATION of Council. 

(Copies of the letters dated October 19, 19 70 from the CPR and 
October 30, 1970 from Marathon Realty Co. Ltd., and the table 
from the June 1, 1970 report of the Director of Planning showing 
recommended cost-sharing, together with a map identifying Projects 
1 and 2, are circulated for Council's information.) 

RECOMMENDATION 

4. Communication CCCD (Citizens Council 
on Civic Development) - False Creek 

The Director of Planning reports as follows: 

"A letter has been received from Mrs. L. Tripps , Secretary of the 
Citizens Council on Civic Development. Mrs. Tripps is requesting 
Council to defer decisions on the development of False Creek until 
mid-December. Two reports are at present being prepared dealing 
with False Creek: 


cont ' d 


The foregoing are Minutes of the Special Council Meeting 
of February 28, 1978, adopted on M^i^ch 14, 1978. 
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CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, March 7, 1978, in the Council Chamber, 
commencing at 2:00 p.m. 

PRESENT ; Mayor Volrich 

Aldermen Bellamy, Brown, Ford, Gerard, 
Gibson, Harcourt, Kennedy, 
Marzari, Puil and Rankin 

CLERK TO THE COUNCIL: D.H. Little 


PRAYER 

The proceedings in the Council Chamber were opened with 
prayer, offered by the Civic Chaplain, the Reverend Ian 
Rennie, Associate Professor of Church History at Regent College, 
Vancouver. 


ACKNOWLEDGEMENT 

The Mayor acknowledged the presence in the Council Chamber 
of students from the Employment Orientation for Women Program 
at King Edward Campus, Vancouver City College, under the 
direction of their instructor, Ms. Ingrid Kolsten. 


'IN CAMERA' MEETING 

The Council was advised that there are matters to be 
considered 'In Camera' later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Puil, 

THAT the Minutes of the following meetings be adopted: 

Special Council (Public Hearing) - February 16, 1978 
Regular Council - February 21, 1978 

Special Council (Public Hearing) - February 23, 1978. 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Gerard, 
SECONDED by Aid. Ford, 

THAT this Council resolve itself into Committee of the 
Whole, Mayor Volrich in the Chair. 

- CARRIED UNANIMOUSLY 


REPORT REFERENCE 

Concept Plan - Area lOB 
False Creek 


Council on November 22, 1977, deferred consideration of the 
following recommendations of the Standing Committee on Planning 
and Development contained in its report dated November 10, 1977: 

"A. THAT the Concept Plan for Area lOB outlined in the 
City Manager's report dated November 8, 1977, and 
the report of the Consultant dated October 20, 1977, 
be accepted in principle. 
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REPORT REFERENCE (cont'd) 

Concept Plan - Area lOB 
False Creek (cont'd) 

B. THAT when a satisfactory arrangement with Western 
Outboard is reached the Director of Finance with the 
False Creek Development Consultant and Supervisor of 
Properties, be authorized to continue negotiations 
with the National Harbours Board for report back, 
together with recommendations from City officials 
for the refinement of the Concept Plan to resolve the 
questions contained in the Manager's report dated 
November 8, 1977. 

C. THAT, if an agreement acceptable to the City cannot 
be reached with Western Outboard Ltd. , the False 
Creek Development Consultant be requested to recommend 
to Council the terms of reference for development of 
City-owned lands and water lots in Area lOB, excluding 
Lot K (Western Outboard existing location)." 

As suggested by the Standing Committee on Planning and 
Development at its meeting on February 23, 197 8, a report 
reference on the Concept Plan for Area lOB was arranged for 
this day. 

Mr. D. Sutcliffe, False Creek Development Consultant, gave 
some introductory remarks on the scheme of development prepared 
by Rhone & Iredale, Architects and Daon Development Corp. Ltd. 
Mr. Sutcliffe indicated that a number of issues concerning the 
Plan, including the height of the proposed Western Outboard 
building, should be referred for further refining. 

Mr. R. Iredale of Rhone & Iredale, described the proposed 
development scheme for Council's information. He described 
the various stages and studies leading to the present proposal 
which was before Council today. 

MOVED by Aid. Harcourt, 

THAT the recommendations of the Committee contained in its 
report dated November 10, 1977, be amended and then approved as 
follows : 

"A. THAT the Concept Plan for Area lOB outlined in the 
City Manager's report dated November 8, 1977, and 
the report of the Consultant dated October 20, 1977, 
be accepted in principle as the basis for continued 
negotiation and plan refinement, and that, prior to 
referring the necessary Area Development Plan By-Taw 
to a public hearing, the Concept Plan be referred to 
a public information meeting (s) with a view to 
obtaining public opinion on the features of the 
proposals . 

B. THAT, when a satisfactory arrangement with Western 
Outboard is reached, the Director of Finance with the 
False Creek Development Consultant and Supervisor of 
Properties, be authorized to continue negotiations with 
the National Harbours Board for report back, together 
with recommendations from City officials for the 
refinement of the Concept Plan to resolve the questions 
contained in the Manager's report dated November 8, 1977 

C. THAT, if an agreement acceptable to the City cannot be 
reached with Western Outboard Ltd. , the False Creek 
Development Consultant be requested to recommend to 
Council the terms of reference for development of City- 
owned lands and water lots in Area lOB, excluding Lot K 
(Western Outboard existing location)." 

- CARRIED 

(Aldermen Gerard, Kennedy and Puil opposed) 


(Underlining denotes amendment) 


cont ' d . 
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REPORT REFERENCE (cont'd) 

Concept Plan - Area lOB 
False Creek (cont'd) 

MOVED by Aid. Kennedy in amendment, 

THAT recommendation A be amended by adding after the words 
"in principle", "provided no structures project above the level 
of the bridge". 

- LOST 

(Aldermen Brown, Ford, Gibson, Harcourt, Marzari 
and the Mayor opposed) 

The motion to amend having lost, the motion by Alderman 
Harcourt was put and CARRIED. 

During discussion of this item, the Development Consultant 
gave an undertaking that any refinements in the proposed Concept 
Plan for Area lOB will be first submitted to the Planning and 
Development Committee for consideration and approval. 


C0t4MUNICATI0NS OR PETITIONS 

1. Grant Request Towards Dinner 
1978 Seminar and Workshop 

In a letter dated February 16, 1978, the Secretary of the 
Licence Inspectors' Association of B.C. requested that the 
City contribute $600.00 towards the cost of a dinner at the 
Association's 1978 Seminar and Workshop. The location 
of this year's event is the Sandman Inn, Vancouver, on May 25, 
and 26, 1978. 

MOVED by Aid. Marzari, 

THAT a grant of $300.00 to the Licence Inspectors' 
Association of B.C. towards the cost of a dinner for the 
delegates to their 1978 Seminar and Workshop, be approved. 

- CARRIED BY THE 
REQUIRED MAJORITY 

(Aldermen Brpwn and Puil opposed) 


2. Beautif ication of Archives 
Pool Area 


Before Council this day was a letter dated February 14, 
1978, from the B.C. Lions Society for Crippled Children addressed 
to the City Clerk confirming that the Society will support the 
proposal to beautify the Archives pool area as a garden of 
remembrance. The letter stated that the cost of beautifying the 
Archives pool, which will amount to approximately $10,000.00, 
will be collected from the various Lions Clubs of the Vancouver 
area. 

Also before Council was a report of the City Manager 
dated February 21, 1978, recommending approval of the following 
recommendations of the City Clerk and the City Architect with 
respect to the Archives pool area: 

"A. That this project be approved and left in the hands 
of the City Manager, the City Architect and the 
City Clerk to conclude satisfactorily with the Lions 
Clubs ; 

cont'd. . . . 


373 


Regular Council, March 7, 1978 4 

COMMUNICATIONS OR PETITIONS (cont'd) 

Beautif ication of Archives 
Pool Area (cont'd) 


B. That a letter of appreciation for this most generous 
offer be forwarded to the organization by the Mayor; 

C. That authority be granted for an afternoon reception 
on the opening of the garden." 

MOVED by Aid. Kennedy, 

THAT the reconunendation of the City Manager contained in 
his report dated February 21, 1978, be approved. 

- CARRIED UNANIMOUSLY 


3 . Spring Burning Weekends 

The Mayor in a memo dated February 28, 1978, recommended 
that the Fire By-law be changed to provide the Spring burning 
period as the first two weekends of April, namely Saturday 
and Sunday, April 1 and 2 and Saturday and Sunday, April 8 and 
9, 1978. 

MOVED by Aid. Har court, 

THAT the recommendation of the Mayor contained in his memo 
dated February 28, 1978, be approved; 

FURTHER THAT the Director of Legal Services be instructed 
to bring forward the appropriate amending By-law. 

- CARRIED UNANIMOUSLY 


4. Living Conditions in the 
Downtown Easts ide Arg^t? ;j 

Council, noted a 
the • Bdwntowri ,' Ea? ts id^l 
permission'' to a4dres 
in the 'Etowritbwriv fiast 
Association*'raad# to 
meeting on March" 2 , 1 
report on this matter will* 



toed Mai^^ 3:^- 1|7 8 , Jrom^ 
^iatiQ}a?Jj^(|%^ing|;'ii^" - 
rhatteri^B^ byp-l^w enforcement 
'recomm^fti^ations wlii^;h the 
iiifvices CXJitf ittee' ait %ts 
^ted that' flShe cdhbilifcfee • s 
fore Council on March 14, 1978. 


MOVED by Aid. Rankin, 

THAT the delegation request be granted. 


- CARRIED UNANIMOUSLY 


CITY MANAGER'S & OTHER REPORTS 


A. MANAGER'S REPORT 
MARCH 3, 1978 

Works & Utility Matters 
(March 3, 1978) 


The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Closure of Portion of Point Grey Road at 

MacDonald Street 
Cl. 2: False Creek Area lOB - Sewer Construction 
CI. 3: 1978 Paving Program - Advance Approval of 

Funds for Drainage Work 


cont ' d . 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Works & Utility Matters 
(March 3, 1978) (cont'd) 

Clauses 1, 2 and 3 

MOVED by Aid. Puil, 

THAT the recommendations of the City Manager contained in 
Clauses 1, 2 and 3 be approved. 

- CARRIED UNANIMOUSLY 


Building & Planning Matters 
(March 3, 1978) 

The Council considered this report which contains four 
clauses identified as follows: 

CI. 1: Downtown Easts ide N.I. P. - The Japanese 

Language School 
Cl. 2: Riley Park N.I. P. - Prince Edward Park 

Improvements 

Cl. 3: Grandview-Woodlands N.I. P.- Park Improvements 
Cl. 4: 118 6 Davie Street - Condition of Building 


Downtown Easts ide N.I. P. - The 
Japanese Language School (Clause 1) 

MOVED by Aid. Gerard, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED 

(Alderman Kennedy opposed) 

Clauses 2 and 3 

MOVED by Aid. Puil, 

THAT the recommendations of the City Manager contained 
in Clauses 2 and 3 be approved. 

- CARRIED UNANIMOUSLY 

1186 Davie Street - Condition 
of Building (Clause 4) 

When considering this Clause, Council noted a letter dated 
March 2, 1978, from the Davie Street Merchants' Association 
supporting the recommendation of the City Manager in this matter. 
A similar letter was also received from Mr. Gordon Robson, 
Owner/Manager of the Rembrandt Hotel. 

MOVED by Aid. Puil, 

THAT the recommendation of the City Manager contained in 
this Clause be amended and then approved as follows: 

"The registered owner of the property or his agent appear 
before City Council and show cause why the building at 
1186 Davie Street should not be declared a nuisance and 
ordered demolished, the site levelled and left free of 
all debris, and the Director of Legal Services be 
instructed to bring forward the appropriate resolution . " 

- CARRIED UNANIMOUSLY 

(Underlining denotes amendment) 
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Cl. 

1: 

CI. 

2: 

Cl. 

3: 

cl. 

4: 

Cl. 

5: 

Cl. 

6: 

Cl. 

7: 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Finance Matters 
(March 3, 1978) 

The Council considered this report which contains seven 
clauses identified as follows: 

Investment Matters (Various Funds) December 1977 
Investment Matters (Various Funds) January 1978 
C.F.M. Municipal Research Support Program 
'Performance Accounting for Police Services' 
Requested Refund of Deposit for Orpheura Rental 
Pacific Coast Curling Association 
Construction & Maintenance Division - Temporary 
Help 

City Metric Conversion Budget (1978) 
Provincial Youth Employment Program (PYEP '78) 

Clauses 1 and 2 

MOVED by Aid. Puil, 

THAT the recommendations of the City Manager contained in 
Clauses 1 and 2 be approved. 

- CARRIED UNANIMOUSLY 

C.F.M. Municipal Research Support 
Program 'Performance Accounting for 
Police Services' (Clause 3) 

MOVED by Aid. Kennedy, 

THAT Vancouver City Council endorse the proposal to develop 
a performance accounting system for the Vancouver Police 
Department; and approve the project proposal attached to the 
City Manager's report dated March 3, 1978, for consideration by 
CFM/MRSP for funding in the amount of $19,258.00. 

- CARRIED UNANIMOUSLY 

Requested Refund of Deposit for Orpheum 
Rental - Pacific Coast Curling Associa- 
tion (Clause 4) 

MOVED by Aid. Puil, 

THAT no action be taken in this matter. 

- CARRIED 

(Aldermen Brown, Ford, Harcourt, Marzari and Rankin opposed) 

Construction & Maintenance Division 
Temporary Help (Clause 5) 

MOVED by Aid. Gerard, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED 

(Alderman Puil opposed) 

City Metric Conversion Budget 
(1978) (Clause 6) 

MOVED by Aid. Marzari, 

THAT this Clause be referred to the Finance and Administration 
Committee for further consideration. 

- LOST 

(Aldermen Gerard, Gibson, Harcourt, Kennedy, Puil, 
Rankin and the Mayor opposed) 

cont ' d . . . . 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Finance Matters 
(March 3, 1978) (cont'd) 

City Metric Conversion Budget 
(1978) (Clause 6) (cont'd) 

MOVED by Aid. Puil, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 


Provincial Youth Employment Program 
(PYEP '78) (Clause 7) 


MOVED by Aid. Brown, 

THAT 


(a) the City participate in PYEP '78; 

(b) the City's share of the cost of this Program be limited 
to a maximum of $30,000 and that the amount be approved 
in advance of the 1978 Revenue Budget; 

(c) the Standing Committee on Finance and Administration be 
authorized to select proposals to be submitted to the 
Province and to establish priorities among the projects; 

(d) the City Engineer or his representative be authorized 
to sign the application forms and the agreement on 
behalf of the City and to make minor adjustments where 
necessary. 

- CARRIED UNANIMOUSLY 


Property Matters 
(March 3, 1978) 

The Council considered this report which contains ten 
clauses identified as follows: 


CI. 

1: 

CI. 

2: 

CI. 

3: 

CI. 

4: 

CI. 

5: 

CI. 

6: 

CI. 

7: 

CI. 

8: 

CI. 

9: 

CI. 

10: 


Burrard Street Widening - 1917-1945 Burrard 
Compensation to Lessee 

Consolidation of John Hendry Park Site 
Vancouver Ticket Centre Limited - Lease of 
Portion of Queen Elizabeth Theatre 
Establishment of Land for Lane Purposes - 
1900 Block West 2nd Avenue 

Earthquake Insurance - False Creek - Greater 
Vancouver Floating Home Co-operative 

Rental Review - 2151 Burrard, Trend Kitchen Centre Ltd. 

Sale - N/S William between Cassiar and Skeena and N/S 

Willieun between Rupert and Cassiar Streets 

Gymnasium Facility - 800 Cassiar Street 

Sale of 10' Strip of City-owned Land to Abutting 

Owner - S/S 4000 Block West 20th Avenue 

Lease Renewal - East of Gladstone, South of Kent 

Avenue fronting the Fraser River 


Clauses 1, 2, 3, 4, 5, 6, 
9 and 10 


MOVED by Aid. Brown, 

THAT the recommendations of the City Manager contained 
in Clauses 1, 2, 3, 4, 5, 6, 9 and 10 be approved. 

- CARRIED UNANIMOUSLY 


cont 'd. 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Property Matters 

(March 3, 1978) (cont'd) 

Sale - N/S William between Cassiar and 
Skeena and N/S William between Rupert 
and Cassiar Streets (Clause 7) 


Council noted a comment from the City Clerk that in item 
(b) , 'Lot 2' should be changed to read 'Lot 12'. 

MOVED by Aid. Brown, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 

Gymnasium Facility - 800 Cassiar 
Street (Clause 8) 


MOVED by Aid. Harcourt, 

THAT the recommendations of the City Manager be amended 
and then approved as follows: 

" (a) Inform the Minister of the above developments and 
possibilities of financing the renovations 
required. 

(b) Urge the Minister of Housing and Municipal Affairs 
to lease the gymnasium facility to the City of 
Vancouver who, in turn, will lease the buildin"g~ to 
the Adanac Housing Cooperative at a nominal rent 
with the lease to run concurrently with the main 
lease on the Cooperative's housing project." 

- CARRIED UNANIMOUSLY 

(Underlining denotes amendment) 



B. N.I. P. Borrowing Authority 

MOVED by Aid. Brown, 

THAT the recommendation of the City Manager contained in 
his report dated February 22, 1978, be approved. 

- CARRIED UNANIMOUSLY 

C. Racial Minority Survey 

MOVED by Aid. Brown, 

THAT this report of the City Manager dated March 7, 1978, 
be received for information. 

- CARRIED UNANIMOUSLY 


I. Report of Standing Committee 
on Community Services , 
February 16, 1978 

The Council considered this report which contains four 
clauses identified as follows: 

CI. 1: D.P.A. - 309 Carrall Street 

CI. 2: Commodore Hotel, 8 89 Seymour Street 

CI. 3: Condition of Property at 5178-5188 Moss Street 

and 5239-5255 Fairmont Street 
CI. 4: Heroin Addiction Treatment Program 

Clauses 1, 2, 3 and 4 

MOVED by Aid. Rankin, 

THAT the recommendations of the Committee contained in 
Clauses 1, 2, 3 and 4 be approved. 

- CARRIED UNANIMOUSLY 
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3S3 

9. 


The Council recessed at 3:45 p.m., 
and following an 'In Camera' meeting 
in the Mayor "^s Office, reconvened in 
the Council Chamber at 5:00 p.m., 
with the same Members present. 


V. Report of Standing Committee 
on Finance and Administration 
( February 23, 1978) 

Vancouver Art Gallery, 
(Clause 2) 


The Council considered the above report, noting a report 
dated March 1, 1978 from the Council Committee on the Arts, 
a letter dated March 3, 1978 from the Vancouver Art Gallery 
and a report dated March 3, 1978 from the City Manager, all 
on the same topic . 

Mr. Bagshaw, representing the Vancouver Art Gallery, spoke 
briefly giving his organization's views and supporting the 
retention of Arthur Erickson as architect for the project. 

MOVED by Aid. Brown 

THAT recommendation (A) of the Committee be amended and 
then approved as follows: 

'That Council approve in principle that the present 
Provincial Courts Buildings be renovated for a new 
Vancouver Art Gallery at an estimated construction 
cost of $11,000,000, inclusive of fees, with the 
* City's contribution consisting of 2.6 million dollars 
allocated from the Downtown Improvement Reserve and 
the proceeds from the sale of the present Art Gallery 
building and site . ' 

- CARRIED 

(Aid. Kennedy opposed) 


MOVED by Aid. Brown 

THAT recommendations (B) and (C) of the Committee, as 
contained in this clause, be approved. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Brown 

THAT recommendation (D) of the Committee be amended and 
then approved as follows: 

'That the Art Gallery be requested to report to the 
* Committee by July 1, 1978 on commitments received 
towards their f und'-raising efforts, to permit Council 
to make a final decision at that time. ' 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Brown 

THAT recommendation (E) of the Committee, reading as 
follows, be approved: 

' "That the City Manager draw up a list of six architectural 
firms for the project to be presented to Council 
"In Camera". ' 

- LOST 

(Aid. Bellamy, Brown, Ford, Gibson, Harcourt , 
Rankin and the Mayor opposed) 

* Underlining Denotes Amendment 

Cent 'd . . . . 
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Board of Administration, November 20, 1970 .... (BUILDING - 4) 
Clause 4 continued 

1 . Fairview Slopes Rezoning ; 

This is already in the hands of Council and has been tabled 
for two weeks for report reference. In any case, no action 
can result from the report until some subsequent Public 
Hearing . 

2 . Policy Plan - False Creek 

This report will not reach Council until late December." 

Your Board RECOMMENDS that the letter from the Citizens Council on 
Civic Development be received and a copy of this report be forwarded 
to Mrs. L. Tripps, Secretary. 

(Copies of the letter from Mrs. L. Tripps dated November 3, 
1970, are circulated for the information of Council.) 

INFORMATION 

5 . Petition re 2184 East 35th Avenue 

A petition signed by several neighbours in the area of the above 
property has been addressed to the Mayor arid Council. In addition, 
an individual complaint was received regarding this property from 
another neighbour on November 3, 1970. 

The Director of Permits & Licenses reports as follows: 

"On November 4, 19 70, inspections of the above property were 
carried out and it was found that the building is occupied as 
a one family dwelling by four unrelated young people. The 
building and the grounds are in a reasonable state of maintenance. 
The garage at the side of and behind the main dwelling is used 
to store certain goods belonging to the owner of the property. 
No garbage or other junk was found on the site. The interior of 
the building was checked and no infraction of any by-laws was 
observed . 

Following receipt of the most recent petition, the owners of 
the building have been contacted and advised that the neighbours 
are complaining about the type of tenants and their activities 
in this house. Since there are no by-law infractions occurring 
on this site that would enable this department to take any action 
against either the owners or the tenants, it is felt the only 
agency in the City that may be of assistance to the neighbours 
is the City Police Department because of the alleged noise 
problem. " 

Your Board forwards the above report to Council for INFORMATION and 
suggests that the matter be referred to the Police Commission. 


****** 


FOR ADOPTION SEE PAe!:(S) .21. 
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Vancouver Art Gallery (Cont'd) 


MOVED by Aid. Brown 

THAT recoiranendation (F) of the Committee, reading as follows 

be approved: 

'That the City Manager bring forward a proposal for 
a partnership arrangement of two architects splitting 
the contract for the Vancouver Art Gallery project.' 

- LOST 

(Aid. Bellamy, Brown, Ford, Gerard, Gibson, 
Harcourt, Kennedy, Marzari, Puil, 
Rankin and the Mayor opposed) 


MOVED by Aid. Rankin 

THAT Arthur Erickson, Architects, be retained as project 
architects for the new Art Gallery. 

- CARRIED 

(Aid. Gerard, Kennedy and Puil opposed) 


II. Report of Standing Committees on 
Community Services and 
Finance and Administration 
(February 16, 1978) 

Civic Grants Policy and Budget Proposal 
(Clause 1) 


MOVED by Aid. Marzari 

THAT recommendations A, B, C and D of the Committee, 
as contained in this report, be approved. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Ford 

THAT recommendation 'E' of the Committee be approved, but 
information be included in the form which will s how ;tlie 
organization's tptal_ operating budget. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Rankin 

THAT the Community Services grants be increased 15% over the 
1977 gross amount. 

- LOST 

(Aid. Bellamy, Brown, Ford, Gerard, Gibson, 

Harcourt, Kennedy, Puil and the Mayor opposed) 


MOVED by Aid. Marzari 

THAT recommendation F of the Committee, as contained in 
this report, be approved. 

- CARRIED 

(Mayor opposed) 

MOVED by Aid. Marzari 

THAT recommendations G, H and I of the Committee, as 
contained in this report, be approved. 

- CARRIED UNANIMOUSLY 
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III. Report of Standing Committee 
on Transportation, 
February 16, 1978 

The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Evaluation of Expo Express 

CI. 2: Relocation of Pedestrian Signal and Bus Stops 

Shaughnessy Hospital Expansion 
CI. 3: CN/CP Rail Passenger Service Consolidation Proposal 


MOVED by Aid. Bellamy 

THAT the recommendations of the Committee, as contained 
in clauses 1, 2 and 3 of this report, be approved. 

- CARRIED UNANIMOUSLY 


IV. Report of Standing Committee on 
Finance and Administration 
(February 23, 1978) 

Departmental Review - Police Department, 
(Clause 1) 

In considering this report reference was made to a letter 
from the Vancouver Police Department addressed to Alderman 
Harcourt concerning conditions in the Skid Road area. 

MOVED by Aid. Brown 

THAT the recommendations of the Committee, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 


V. Report of Standing Committee 
on Finance & Administration, 
February 23, 1978 

The Council considered this report which contains two 
clauses identified as follows: 

CI. 1: Cultural Grants 1978 
CI. 2: Vancouver Art Gallery 

Cultural Grants 1978 
(Clause 1) 

MOVED by Aid. Brown 

THAT Council approve the following grants as recommended by 
the Committee, subject to conditions outlined by the Social 
Planning Department: 

Committee ' s 

Organization . Recommendation 

Arts Club 7,188 

Canadian Music (West) Centre 5,000 

City Stage 12,000 

Community Music School of G.V. 20,100 
Gore Street Firehall 

(Int. Actors' Workshop) 1,952 

Metro Theatre 5,000 
York Theatre (Vancouver Little 

Theatre Association) 2,000 

Festival Concert Society 5,7 00 

Friends of Chamber Music 38 

Playhouse Theatre Centre of B.C. 50,000 

Vancouver Bach Choir 3,810 


Cont'd. 


Regular Council, March 7, 1978 

STANDING COMMITTEES & OTHER REPORTS (Cont'd) 


Cultural Grants 1978 (Cont'd) 

Committee ' s 

Organization Recommendation 

Vancouver Cantata Society 1,500 
(Aid. Puil and the Mayor opposed) 

Vancouver Chamber Choir 2,000 
Vancouver Festival of Choirs 

(Four Choir Festival) 2,000 

Vancouver Opera Association 28,000 

Vancouver Symphony Society 136,445 

Anna Wyman Dance Theatre 5,500 

Carousel Children's Theatre 4,000 

Green Thumb Players Society 4,000 
(Mayor opposed) 

Pacific Ballet Theatre Society 3,000 
(Aid. Kennedy and the Mayor opposed) 

Paula Ross Dance Society 2,500 
Prism Dance Theatre 1,500 
Tamahnous Theatre 4,000 
Vancouver New Music Society 2,000 
(Aid. Puil and the Mayor opposed) 

Vancouver Society for Early Music 5,000 

Westcoast Actors Society 4,000 

B.C. Boys Choir 2,500 

Junior Symphony Society 1,000 

Kiwanis Music Festival 500 

Native Daughters of B.C. 1,000 

Vancouver City Hall Choristers 2,000 

Acme Theatre 2,000 

B.C. Multicultural Association 1,000 

Canadian Theatre for the Deaf 1,500 

Cecilian Ensemble 1,000 

(Aid. Puil and the Mayor opposed) 

Circus Minimus 500 
(Aid. Puil and the Mayor opposed) 

Dance in Canada 5,000 
(Aid. Puil and the Mayor opposed) 

Gallery Singers 500 
(Mayor opposed) 

Immram Dance Theatre 750 

Janus Theatre 1,000 

Mountain Dance Theatre 2,000 

Pumps Centre for the Arts Society 1,000 

(Aid. Puil and the Mayor opposed) 

Sepia Junior Players 1,000 
(Mayor opposed) 

Spectrum Theatre 1,000 
(Mayor opposed) 

Terminal City Dance Society 1,000 
(Mayor opposed) 

The Town Waytes 2,000 
(Aid. Puil and the Mayor opposed) 

Vancouver Ballet Society 1,000 
Vancouver Chamber Players 8 00 

Vancouver Explorations Workshops Soc . 1,500 
(Aid. Puil and the Mayor opposed) 

Vancouver Junior Club for 

Performing Arts. 1,000 
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STANDING COMMITTEES & OTHER REPORTS (Cont'd ) 

Cultural Grants 1978 (Cont'd) 


Coitunittee ' s 

Organization Recommendation 

Vancouver Society for Days, 

Months and Years. 1,500 
Western Opera 2,000 
(Aid. Puil and the Mayor opposed) 

Vancouver Women's Musical Club. 38 

National Metropolitan Opera Auditions 100 
(Aid. Puil opposed) 

Theatre in the Park 7,5 00 

Touchstone Theatre 1,000 
(Aid. Puil and the Mayor opposed) 


- CARRIED BY THE 

REQUIRED MAJORITY 


MOVED by Aid. Ford 

THAT a grant of $55,750 be approved to the Vancouver 
East Cultural Centre. 

- CARRIED BY THE 
(Aid. Gerard and Puil opposed) REQUIRED MAJORITY 


MOVED by Aid. Marzari 

THAT a grant of $4,000 be approved to the New Play Centre. 

- CARRIED BY THE REQUIRED 
(Aid. Gerard, Puil and the Mayor opposed) MAJORITY 


MOVED by Aid. Brown 

THAT a grant of $2,000 be approved to the Axis Mime 
Theatre Society. 

- LOST NOT HAVING THE 
REQUIRED MAJORITY 

(Aid. Ford, Gerard, Gibson, Puil 
and the Mayor opposed) 


MOVED by Aid, Brown 

THAT grants not be approved for the following organizations: 

Pacific Cinematique, 

British Columbia Drama Association 

Courtney Youth Music Centre, 

Musical Theatre of British Columbia 

New Age Community Centre, 

Sweet Adelines Inc. 

- CARRIED UNANIMOUSLY 


With the general consent of Council, no 
action was taken on recommendation 'C* 
concerning appeals. 


Vancouver Art Gallery 
(Clause 2) 


For Council action on this clause see pages 9 and 10. 
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STANDING COMMITTEES & OTHER REPORTS (Cont'd) 


VI. Council Committee on the Arts 
(March 1, 1978) 

At the suggestion of the Mayor, the report dated March 
1, 1978, from the Council Committee on the Arts was withdrawn 
at this time. 


RISE FROM COMMITTEE OF THE WHOLE 

MOVFD by Aid. Bellamy 
SECONDED by Aid. Gerard 

THAT the Committee of the Whole rise and report 

- CARRIED UNANIMOUSLY 


ADOPT REPORT OF COMMITTEE OF THE WHOLE 

MOVED by Aid. Bellamy 
SECONDED by Aid. Gerard 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


BY-LAWS 

1. BY-LAW TO AMEND BY-LAW NO. 3575 

BEING THE ZONING AND DEVELOPMENT 
BY-LAW. (Both Sides of Sasamat St. 
Between Belmont and Hadden Avenues) 

MOVED by Aid. Brown 
SECONDED by Aid. Ford 

THAT the By-law be introduced and read a first time. 

- CARRIED 

(Aid. Puil opposed) 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Brown 
SECONDED by Aid. Ford 

THAT the By-law be given second and third readings and 
the Mayor and City Clerk be authorized to sign and seal the 
By-law. 

- CARRIED 

(Aid. Puil opposed) 


Aldermen Bellamy and Marzari were excused from 
voting on this By-law. 


Regular Council, March 7, 1978. 


BY-LAWS (Cont'd) 

2. BY-LAW TO AMEND BY-LAW NO. 4 054 
BEING THE STREET NAME BY-LAW 
(Champlain Heights Development ) 

MOVED by Aid. Rankin 
SECONDED by Aid. Gibson 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding 
Officer declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Rankin 
SECONDED by Aid. Gibson 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


MOTIONS 

A. Establishment of Land for Lane Purposes 
1900 Block West 2nd Avenue 


MOVED by Aid. Gerard 
SECONDED by Aid. Bellamy 

THAT WHEREAS the City of Vancouver is the registered owner 
of Lots 28 to 31, Block 216, District Lot 526, Plan 590; 

AND WHEREAS it is deemed expedient and in the public 
interest to establish a portion of the above-described land 
as lane; 

THEREFORE BE IT RESOLVED THAT the north two feet of 
Lots 28 to 31, Block 216, District Lot 526, Plan 590 be and 
the same is hereby established for lane purposes and declared 
to form and constitute portion of lane. 

- CARRIED UNANIMOUSLY 


B. Closing, Stopping Up, Conveying to 
Abutting Owner & Consolidation (N/S 
5th Avenue between Bayswater and 
Macdonald Streets) 


MOVED by Aid. Gerard 
SECONDED by Aid. Bellamy 
THAT WHEREAS 

(1) The City of Vancouver is the owner of all the streets 
and lanes lying within the limits of the City of 
Vancouver; 

(2) The South 14 feet of Subdivision "C" of Lots 19 and 
20, Block 30, District Lot 192, Plan 3681 was 
established for road; 

(3) The said South 14 feet is no longer required for 
road; 

(4) The abutting owner wishes to acquire the said South 
14 feet; 

THEREFORE BE IT RESOLVED THAT the South 14 feet of 
Subdivision "C" of Lots 19 and 20, Block 30, District Lot 192, 
Plan 3681, now road, be closed, stopped up and conveyed to the 
abutting owner and consolidated with the balance of said 
Subdivision "C", except the North 4 feet, to form one parcel. 


- CARRIED UNANIMOUSLY 
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MOTIONS (Cont'd) 


1 . Jericho Hangar No. 6. 

MOVED by Aid. Brown 

THAT WHEREAS by letters patent dated May 25, 1976, the 
Province of British Columbia conveyed to the City of Vancouver 
District Lots 4565 and 5098 for park purposes; 

AND WHEREAS by indenture dated January 1, 1977, the 
Province of British Columbia leased to the City of Vancouver 
Lot 7030, Group 1, New Westminster District for a term of 
twenty (20) years for a public park; 

THEREFORE BE IT RESOLVED THAT the Board of Parks and 
Recreation have the custody, care and management of the said 
District Lots 4565 and 5098 and the said Lot 7030, Group 1, 
New Westminster District, all in the City of Vancouver, for 
park purposes, effective immediately. 

- (deferred) 


Council noted a request from the Director of the Ne Chi 
Zu Guild requesting deferment in order to make presentation 
before Council on April 4, 1978. 

MOVED by Aid. Harcourt 
SECONDED by Aid. Kennedy 

THAT the foregoing motion by Alderman Brown be deferred, 
pending the hearing of the delegation from the Ne Chi Zu Guild, 
as requested. 

- CARRIED UNANIMOUSLY 

******* 


The Council adjourned at 6:45 p.m. 


******* 


The foregoing are Minutes of the Regular Council Meeting 
of March 1 , 1978, adopted on March L4, 1978. 



MAYOR 


COMMUNICATION NO. 2 (i) 


MANAGER'S REPORT 


February 21, 1978. 


TO: 


Vancouver City Council 


SUBJECT : 


Archives Pool Area 


CLASSIFICATION: Recommendation 


The City Clerk and the City Architect report as follows: 

"There is an area in the front of the Archives building 
which was constructed originally to accommodate a pool. In view 
of drainage difficulties which followed and vandalism in the area 
it was not practical to continue the use of this area as a pool. 
As a consequence, the front of the Archives building has been 
unattractive for quite some time due to the barren appearance 
and the litter which collects in the pool. 

A committee, headed by District Governor E. Porter of the 
Lions Clubs, has offered to develop this area as a Lions Memorial 
Garden satisfactory to the City at a maximum cost of $10,000.00. 

Generally, the scheme is to correct the drainage problem, 
fill to ground level and then develop a very low maintenance 
garden according to a plan designed by the Park Board and which 
has the approval of the City officials concerned. Generally, 
the garden will be in harmony with the neighbouring beach area, 
containing coloured lighting and a small moving stream. 

A Lions Memorial plaque will be suitably located in the 
garden and a Lions Memorial Book maintained by the Club members 
will be preserved within the Archives for reference by Lions 
members, particularly their visitors from various countries. 

It is estimated construction of the garden would take 
approximately 4 to 6 weeks and the City Architect and the 
Park Board officials estimate the cost within the $10,000.00 
figure. 

A letter dated February 14, 1978, from the B.C. Lions 
Society for Crippled Children, committing the funds, has been 
submitted to Council. 

The Comptroller of Budgets confirms there will be no 
cost to the City involved as funds will be fully recoverable 
from the organization. 

Recommended that: 


A. 


this project be approved and left 
in the hands of the City Manager, the 
City Architect and the City Clerk to 
conclude satisfactorily with the Lions 
Clubs; 


B. 


a letter of appreciation for this most 
generous offer be forwarded to the 
organization by the Mayor; 


C. 


authority be granted for an afternoon 
reception on the opening of the garden. 


It 


The City Manager RECOMMENDS that the foregoing 
recommendations of the City Clerk and the City Architect 
be approved. 


FOR COUNCIL ACTION SEE ?AGE{S]3JJ— 
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WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 

RE COMMENDAT I ON 

1. Closure of Portion of Point Grey Road at MacDonald Street Adjacent the South 
92 Feet of Lot 3, Except Part Included in Explanatory Plan 13440, Now Road, 
Block 4, District Lot 192, Plan 774 

The City Engineer reports as follows: 

"An application has been received to purchase a portion of road adjacent to the 
south 92 feet of Lot 3, except the part included in Explanatory Plan 13440, now 
road. Block 4, District Lot 192, Plan 774. A 17-foot strip of this lot was 
established for road when it was planned to widen Point Grey Road to 100 feet. 
Present planning calls for an 80-foot street width requiring only a 7-foot stip, 
the remaining 10 feet Is not required for road and could be sold. 

Therefore, I recommend that all that portion of road shown hatched 
on the attached sketch be closed, stopped up and conveyed to the 
abutting owner subject to the following conditions: 

(a) The closed portion of road to be consolidated with the remainder of the south 
92 feet of Lot 3, Block 4, District Lot 192, Plan 774. 

(b) The applicant to provide and register a subdivision plan consolidating the 
closed road with his abutting lands. 

(c) The applicant to pay $12.50 per square foot for the closed road plus 
registration fees in accordance with the recommendation of the Supervisor 
of Properties." 

The City Manager RECOMMENDS that the foregoing recommendation of the City Engineer 
be approved. 

***** 

2 . False Creek - Area lOB - Sewer Construction 

The False Creek Development Consultant and the City Engineer report as follows: 

"City Council on February 21, 1978 approved the recommendation of the City 
Ehgineer and Director of Finance in that the City's share of $156 460 for the 
Area lOB sewer work be provided by the Property fiidowment Fund ($111 460 ) and the 
1978 Sewers Capital Budget ($45 000 ), the other sources of $135 540 being 
B. C. C. C. U. and C. M. H. C. 

In the report which supported that recommendation it was noted that the total 
cost of the sewer assximes that the route will go around the Western Outboard site 
within Area 10 B and if arrangements could be made for an easement with Western 
Outboard Ltd., the total cost could be reduced by about $20 000. 

Subsequently, Western Outboard Ltd. have agreed to an easement across their pre- 
sent property known as Lot K, Flan I3OI6, to allow the City to construct a 
sewer at its expense subject to an easement agreement, of which the following is 
a sximmary: 

(a) The easement is to be 30 feet wide in the approximate location shown on 
the attached drawing noted Schedule 'A'. 

(b) The City to prepare the easement agreement and to pay the cost of registration. 
The agreement is to be drawn to the satisfaction of the solicitor of Western 
Outboard Ltd., The Director of Legal Services and the City Ehgineer. 


cont ' d 
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Board of Administration, November 20, 1970 (FINANCE - 1) 


FINANCE MATTERS 

RE COMMENDAT I ON 

1. New Position - Calendar Clerk, 
Provincial Court of B. C. 


Your Board has received the following report from the 
Clerk of the Provincial Courts and the Director of Personnel Services: 

"This Department has always employed a Clerk IV as a 'Calendar 
Clerk' . His duty is to keep a running card record of all 
cases, until they are concluded, by entering notations of 
Court actions including adjournments, fines, gaol sentences, 
payments, appeals, etc. An index of all cases is complete 
from 1954 to date. In addition, he checks all Court lists 
and prepares a list of dispositions for Police and office use. 

The numbers of cases before the Courts continues to increase 
and now exceeds 1,000, making the total daily work of the 
Calendar Clerk such that additional assistance is required . 

To facilitate Court hearings and minimize delay, it is proposed 
that the incumbent of the new position would, throughout the 
day, mark off the general Court list with dispositions noting 
the amount of bail set, answer enquiries, assist in processing 
cash receipts and collect information from the Courts. 

The Director of Personnel Services reports as follows : 

'At the request of the Court Clerk, I have reviewed the 
proposed duties and responsibilities of this additional 
Calendar Clerk position at the Court Clerk's Office of 
the Provincial Court of B. C. 

The proposed duties and responsibilities fall within 
the area of assisting the Calendar Clerk (i.e. Clerk IV) 
in the more routine aspects of his job. Illustrative 
duties include, for example, (1) the delivery and 
collection of information and documents from the Courts; 
(2) marking dispositions to the general court lists 
noting the amount of bail set, fines, adjournment dates, 
etc.; (3) answering telephone enquiries and attending 
to the public at the counter. 

The incumbent will initially work under very close 
supervision, learning the basic elements of court 
procedures and organization, but as experience is 
gained, the incumbent will work more independently. 
I find that these duties and responsibilities are at a 
Clerk I level. Pay Grade 7, and I recommend that it be 
so classified effective when established. 

The cost of this proposal for two months, 1970, calculated 
at the first step and including fringe benefits at ten 
percent will be approximately $750. 
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Clause No. 2 continued : 

(c) No buildings other than that part of the existing office which intrudes upon 
the easement, are to be erected over the easement. This restriction does 
not prevent the easement area being improved by landscaping, asphalt, con- 
crete or gravel surfacing, curbs, fencing or garbage containers. 

(d) The City to have the right to enter the easement area at any time to alter, 
enlarge, remove, repair, renew, maintain, inspect and replace the sewer. 

(e) The City will restore the distiu'bed area to a condition similar to that 
which existed prior to the City entering the area for the purpose of con- 
struction or subsequent alteration of the sewer. 

(f ) The City will hold Western Outboard Ltd. harmless against any claims that 
may result from the construction or subsequent alteration of the sewer. 

(g) In the event that the current negotiations between the City and Western Out- 
board Ltd. are not brought to a conclusion and Western Outboard Ltd. do not 
relocate, the City will abandon at its expense, that part of the sewer 
passing through Lot K and will cancel the easement agreement. 

It should be noted by Council that negotiations with respect to the exchange of 
property between Western Outboard Ltd. and the City of Vancouver were the subject 
of a report to the Standing Committee on Planning and Development on February 
23, 1978, and will be considered by Council shortly. 


The easement as described takes into account the requirements of 
the Design Concept for Area 10 B which was deferred pending a re- 
sult of those negotiations and will result in a saving in the total capi- 
tal cost of the sewer of $24,000. 

It is the opinion of the Development Consultant that the conditions 
of the agreement described above are entirely satisf actory^ and 
because the sewer construction is underway and must be completed shortly, the 
Development Consultant and the City Engineer recommend that: 

A. The City approve the sewer easement. 

B. The Director of Legal Services be requested to prepare an ease- 
ment agreement taking into account items (a)-(g) above, for execu- 
tion between the City and Western Outboard Ltd. " 


The City Manager RECOMMENDS that the above recommendations of the 
False Creek Development Consultant and the City Engineer be approved. 


3. 1978 Paving Program - Advance Approval of Funds for 
Drainage Work 

The City Shgineer reports as follows: 

"Many of the lanes scheduled to go to the March 30, 1978 Court of Revision will 
require installation of new catch basins. Due to the amount of work involved 
and the time required, it is advisable that the work be conmenced as soon as 
possible. This will take advantage of crew availability and will not delay the 
paving program. 

« 

Funds for this work will be available with the approval of the 1978 Streets Capital 
Budget, however, in order to proceed with the work, funds should be provided in 
advance. 

It is recommended that $93 100 be approved for catch basin 
installation in advance of the 1978 Streets Capital Budget." 


The City Manager RECOMMENDS that the recommendation of the City 
Engineer be approved . 

FOR COUNCiL ACTION SEE PAG£(S) SllSll 
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BUILDING AND PLANNING MATTERS 


RECOMMENDATION ; 

1. Downtown Eastside N.I. P. Appropriation: 
The Japanese Language School 

The Director of Planning reports as follows: 
" INTRODUCTION/PURPOSE OF REPORT 

On September 28, 1976 Covincil approved the Downtown Eastside N.I. P. 
Concept Plan which allocated $150,000 to improve Japanese Community 
Facilities. Policy 12 of the Concept Plan states 'that encouragement 
be given to the Japanese community to preserve and expand their 
culture and facilities in the area.' The purpose of this report is 
to recommend the appropriation of a portion of the Japanese facilities 
allocation for the rehabilitation of the Japanese Language School . 

BACKGROUND 

The Oppenheimer Park Area has historical significance for the Japanese- 
Canadian community, as the area of the first Japanese settlement in 
Vancouver. The evacuation of the Japanese population during the war 
years disrupted the community, and post-war Japanese resettlement 
tended to be dispersed throughout the City. However, the cultural 
centre, and to a lesser degree, the commercial centre of the 
Japanese Community remained in the Oppenheimer Park area. 

JAPANESE LANGUAGE SCHOOL 

The Japanese Language School built in 1914 and located at 475 Alexander 
Street, is one of the primary cultural facilities used by the Japanese- 
Canadian coinmxinity of Vancouver. The School provides space for 
Japanese language instruction, meeting rooms for cultural groups and 
a hall for banquets and performances. A large number of Japanese- 
Canadian social and cultural organizations make use of this facility. 

The Japanese Language School is incorporated as a non-profit society 
under the Societies Act and is run by an elected board of trustees, 
called the Ijikai. The costs of operation and maintenance of the 
building are borne by the School Society members and all necessary 
work, both managerial and maintenance is performed by volunteers. 
Due to the School's limited financial resources, much needed repairs 
to the building have remained undone. Renovation work required to 
bring the building up to city inspection standards includes repairs 
to the roof, electrical, plumbing and heating systems. An estimate 
of the renovation costs is attached (Appendix I) . The estimate 
includes costs of materials and specialized labour only, with general 
labour being provided by volunteers. It should be noted that any 
renovation expenditure above the $50,000 N.I. P. allocation will be 
the responsibility of the Japanese Language School Society. 

In order to meet the N.I.P. requirement for facilities not owned by 
the municipality, the Japanese Language School Society is prepared to 
enter into agreements with the City assuring access to the facility 
to the area population for a minimum of eight years, and agreeing to 
an annual review of the rental schedule. 

The Oppenheimer Area Planning Committee has recommended that N.I.P. 
funding be allocated to the Japanese Language School for the renovation 
of the building to extend its life and to meet required city standards. 

The Central Mortgage & Housing Corporation has been advised of this 
proposal and concurs with the recommendations for funding of this 
project. 

FUNDING 

The funding formula is based on Section D-14 of the N.I.P. Operator's 
Handbook, which states that a facility not owned by a Municipality is 
eligible for a federal contribution which is 50% of the Municipality's 
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total expenditure for the project. The Provincial contribution is 
50% of the Federal contribution. 

Reconmiendations 

The Director of Planning recoimnends : 

A. That Council approve the appropriation of $50,000 from the 
Downtown Eastside N.I. P. Budget Account 896/9204 (Japanese 
Community Facilities Category) as a capital grant, for the 
renovation of the Japanese Language School, costs to be shared 
as follows: 

Federal (28.57%) = $14,285.00 
Provincial (14.29%) = $ 7,145.00 
City (57.14%) = $28,570.00. 

B. That the City enter into a legal agreement with the Japanese 
Language School Society, satisfactory to the Director of Planning 
and the Director of Legal Services, assuring that the general 
neighbourhood population will have access to the facility at 

475 Alexander Street for a minimum of eight years, and that a 
review of the School's rental structure will be undertaken 
annually. " 


The City Manager RECOMMENDS that the recommendations of the Director 
of Planning be approved. 


2. Riley Park N.I. P. Appropriation of Funds: 
Prince Edward Park Improvements 


The Director of Planning reports as follows: 

"On July 26, 1977, City Council approved the Riley Park N.I. P. Concept Plan which 
included an allocation of $267,000.00 for improvements to local parks. The purpose 
of this report is to recommend the appropriation of a portion of these funds to 
make additions and changes to Prince Edward Park. 

Prince Edward Park is located adjacent to David Livingstone Elementary School 
bounded on the west by Sophia Street, on the east by Prince Edward Street and on 
the north by 21st Avenue. Prince Edward Park is presently developed with a small 
childrens' play area, a wading pool and a playing field. The Riley Park Citizens 
N.I. P. Planning Committee found in discussions with Park Board staff, the Team 
Police, Tupper and Livingstone School students and local residents that the major 
problems in the park include: 

- a need for barriers to prevent cars from driving on the park; 

- lack of recreational provisions for seniors and young adults in 
the park; and 

- inadequate field drainage and minimum play equipment limiting usefulness 
of the playground. 

The intention of the Citizens' N.I. P. Committee is to resolve these existing problems 
while increasing recreation facilities in the park and generally making the space 
more attractive. To determine exact improvement?, Design -Ins were held in October, 
1977, involving approximately 110 local people of all ages. This was followed by 
individual discussions with various people living and working in the vicinity. 

Beyond resolving existing problems, proposed new facilities would include an 
expanded childrens play area, a skateboard track for older children, a fitness 
circuit for adults and viewing/seating areas for older people. A detailed listing 
of proposed improvements and estimated costs are attached as Appendix A, based on 
a design scheme that has been agreed upon by the Riley Park Citizens N.I. P. 
Planning Committee, the Vancouver Park Board and other affected local residents. 
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The Central Mortgage and Housing Corporation has been advised of this proposed 
expenditure and concurs with the recommendation for funding of this project. The 
total cost for the playground improvements is $70,000.00. 

The Director of Planning recomends that Council approve an expenditure of $70,000.00 
to be appropriated from Riley Park N.I. P. Social and Recreational Facilities Budget 
Account #898/9412 for improvements to Prince Edward Park, costs to be shared as 
follows : 

C.M.H.C. (50% of total) $35,000.00 

Province of B.C. 25% of total $17,500.00 
City of Vancouver (25% of total) $17,500.00 " 

The City Manager RECOMMEiroS that the recxatmendation of the Director of Planning 
be approved. 

3. Grandview-Woodland N.I. P. Appropriation 
of Funds; Park Improvements 


The Director of Planning reports as follows: 

"On July 12, 1977 Council approved the Grandview-Woodland N.I. P. Concept 
Plan which included an allocation of $460,000.00 for improvements to five 
City parks in the N.I. P. area. The Concept Plan specified that the exist- 
ing tennis courts at Grandview and Garden Parks would be upgraded. The 
purpose of this report is to recommend that Council appropriate funds for 
the reconstruction of these tennis courts, and for the installation of park 
identification signs at Victoria, Grandview, McSpadden and Garden Parks. 

Beginning in November, 1977 the Grandview-Woodland N.I. P. Committee and 
the staff of the Vancouver Park Board began preparing detailed improvement 
plans for Victoria, Grandview, McSpadden, Tempi eton, and Garden Parks. The 
planning process for each park will involve contact with the residents of 
surrounding neighbourhoods, and with special residents groups which use 
the parks, to ensure that required improvements are carried out as much as 
possible in accordance with local needs and circumstances. This planning 
process is expected to be concluded at the end of 1978, with construction 
of improvements on the first park, Victoria, beginning in the summer months 
of 1978. 

While these detailed improvement plans are being prepared, the N.I. P. 
Committee considers it appropriate that the badly deteriorated tennis 
courts at Grandview and Garden Parks be reconstructed in time for the 
1978 tennis season. In neither park is it expected that the tennis court 
location would be changed in the final park plan. Park Board staff would 
prepare the sub-base for the courts; final surfacing and fencing would be 
tendered to a private contractor. The Park Board staff have estimated 
the cost of this project to be $40,000.00 and $30,000.00 for Grandview 
and Garden Parks respectively, with an additional 15 per cent contingency 
margin required to allow for unforeseen problems that could be encountered 
once the existing tennis court surfaces are removed and the sub-base 
examined. 

Grandview Park Tennis Courts (3) $ 40,000.00 

15% Contingency 6.000.00 

$ 46,000.00 

$ 30,000.00 
4,500.00 

$ 34.500.00 
Total $ 80,500.00 

In addition, the Park Board staff have proposed that park identification 
signs be installed at Grandview, Victoria, Garden, and McSpadden Parks. 
The signs would also be used to publicise proposed N.I. P. improvements 


Garden Park Tennis Courts (3) 
15% Contingency 
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that are to be carried out on the parks; the main portion of the sign would 
remain as a permanent fixture after improvements are completed. The cost 
of constructing and installing the four signs has been estimated at $1680.00 
plus 15% contingency for a total of $1932.00. 

The Grandview-Woodland Planning Office believes that these improvements 
should be carried out soon, to assist in efforts to interest local residents 
in further park improvements. They can be implemented without removing 
future design options for the parks. C.M.H.C. has been informed of these 
proposals and also concurs. 

The Director of Planning recommends: 

A. That City Council appropriate $80,500.00 from the Parks allocation of 
the Grandview-Woodland N.I. P. Concept Plan for reconstruction of tennis 
courts at Grandview and Garden Parks, costs to be shared as follows: 

C.M.H.C. - $ 40,250.00 

Province of B.C. - $ 20,125.00 
City of Vancouver - $ 20,125.00 

B. That City Council appropriate $1,932.00 from the Parks allocation of the 
Grandview-Woodland N.I. P. Concept Plan for construction and installation 
of park identification signs at Grandview, Victoria, McSpadden and Garden 
Parks, costs to be shared as follows: 

C.M.H.C. - $ 966.00 

Province of B.C. - $ 483.00 
City of Vancouver - $ 483.00" 


The City Manager RECOMMENDS that the recommendations of the Director 
of Planning be approved. 


4. 1186 Davie Street - 
Condition of Building 

The Director of Permits and Licenses reports as follows: 

" In January, 1977, two fires caused extensive damage to 1186 Davie. 
The building had been used as residential rental accommodation 
containing one dwelling unit, three housekeeping units and five 
sleeping rooms. The Zoning and Development By-law prohibits demo- 
lition of such residential accommodations unless a Development 
Permit was granted and substantial building plans prepared. This 
requirement delayed the request of Mr. W. D. Thomsett of Abbott 
Realty, agent for the owner, to obtain a permit to demolish for 
they had no development proposal at that time. 

In February, 1977, the agent contacted the City Building Inspector 
regarding the permit for demolition. Inspection showed that the 
damage was in excess of 60% of the building and that an excessive 
amount of money would be needed to restore it to a usable condition. 
In view of this, the City Building Inspector agreed to issue a 
demolition permit. Before the granting of the permit, however, 
the owner arrived from San Francisco and was made aware that the 
building was to be demolished. The owner advised the Department 
that he did not want it removed but would make the site safe by 
fencing the street side and boarding-up the accessible openings 
in the building. 

For over a year now this site has been left in an unsightly, unclean 
state and the building left in a dilapidated and deteriorating con- 
dition. The merchants of the area have expressed concern for the 
nuisance that this site creates and that it is offensive to the 
surrounding properties. 
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The City Building Inspector has made several inspections of the 
site during the past year and concurs with the views expressed by 
the merchants. It is therefore recommended that the registered 
owner of the property or his agent appear before City Council and 
show cause why the building at 1186 Davie should not be declared a 
nuisance and ordered demolished, the site levelled and left free 
of all debris . " 

The City Manager RECOMMENDS that the recommendation of the Director 
of Permits and Licenses be approved. 
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FINANCE MATTERS 


RECOMMENDATION: 


1. Investment Matters (Various Funds) December 1977 

The Director of Finance reports as follows : 

"(a) Security Transactions during the month of December 1977. 
(b) Summary of Securities held by the General and Capital Accounts, 
(a) SECURITY TRANSACTIONS DURING THE MONTH OF DECEMBER 1977 
1. GENERAL AND CAPITAL ACCOUNT TRANSACTIONS (PURCHASES) 


Type of Security 


Maturity 
Date 


Maturity 
Value 


Cost 


Term 
Days 


Annual 
Yield % 


Chartered Bank Deposit Receipts and Government Notes 


1 

Mercantile Bank of Canada 

Dec. 30/77 

$ 1,005,879.45 

$1,000,000.00 

29 

7.40 

6 

Mercantile Bank of Canada 

Mar. 1/78 

1,526,023.97 

1,500,000.00 

85 

7.45 

6 

Vancouver City Savings 







Credit Union 

May 15/78 

2,583,835.62 

2,500,000.00 

160 

7.65 

7 

Mercantile Bank of Canada 

Feb. 15/78 

1,014,191.78 

1,000,000.00 

70 

7.40 

7 

Bank of Montreal 

Dec. 13/77 

1,001,068.49 

1,000,000.00 

6 

6.50 

15 

Bank of Montreal 

Dec. 16/77 

3,500,479.45 

3,500,000.00 

1 

5.00 

16 

Bank of Montreal 

Dec. 22/77 

1,000,986.30 

1,000,000.00 

6 

6.00 

16 

Bank of Montreal 

Dec. 28/77 

1,002,136.99 

1,000,000.00 

12 

6.50 

16 

Toronto Dominion Bank 

Feb. 15/78 

1,518,174.66 

1,500,000.00 

61 

7.25 

19 

Mercantile Bank of Canada 

Dec. 28/77 

1,001,664.38 

1,000,000.00 

9 

6.75 

22 

Mercantile Bank of Canada 

Mar. 15/78 

3,049,458.90 

3,000,000.00 

83 

7.25 

28 

Bank of British Columbia 

Feb. 16/78 

1,009,890.41 

1,000,000.00 

50 

7.22 

30 

Bank of British Columbia 

Jan. 3/78 

1,500,821.92 

1,500,000.00 

4 

5.00 




$20,714,612.32 $20,500,000.00 




SINKING FUND TRANSACTIONS (PURCHASES) 


Type of Security 
Debentures 


Maturity 
Date 


Maturity 
Value 


Price 


Cost 


Term Yield 
Yrs.Mos. % 


Dec. 5 City of Vancouver 6.25% April 15/80 $ 5,000.00 95.88 $ 4,794.00 2/4 8.20 


Chartered Bank Deposit Receipts and Government Notes 
. 30 Bank of British Columbia Jan. 4/78 $1,325,916.61 


Days 

$1,325,000.00 5 5.05 


$1,330,916.61 


$1,329,794.00 


SINKING FUND TRANSflCTICWS (SALES) 


Type of Secxirity 
Debentures 


^feturity 
Date 


Maturity 
Value 


Sale 
Price 


Cost 


Term Yield 
Yrs.Mos. % 


De<:. 19 City of Vancouver 10.00% Dec. 16/94 $ 25,000.00 $ 25,750.00 $ 25,651.42 17/- 9.64 


cont 'd 
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Clause #1 continued: 


3. CEMETERy CARE FUND (PURCHASES) 


Datfe Type of Security 
Debentures 


Maturity 
Date 


Maturity 
Value 


Price 


Cost 


Term Yield 
Yrs.Mos. % 


14 

City 

of 

Vancouver 

8.00% ;^r. 2/93 $ 

3,000.00 

88.75 

$ 2,662.50 

15/4 

9.40 

14 

City 

of 

Vancouver 

6.00% Jione 15/80 

1,000.00 

94.90 

949.00 

2/6 

8.30 

14 

City 

of 

Vancouver 

10.00% Dec. 16/94 

1,000.00 

102.50 

1,025.00 

17/- 

9.70 

15 

City 

of 

Vancouver 

8.00% Apr. 2/93 

3,000.00 

89.10 

2,673.00 

15/4 

9.35 

16 

City 

of 

Vancouver 

6.00% June 15/80 

5,000.00 

95.00 

4,750.00 

2/6 

8.29 


$ 13,000.00 


$ 12,059.50 


(b) SUM^IARY OF SECURITIES HELD BY THE GENERAL AND CAPITAL 
AOCOUNTS CNLY - AS AT DECEMBER 31, 1977 


Type of Security 
Short Term 

Chartered Bank Deposit Receipts 
and Government Notes 


Par or Maturity Value 


$ 48,368,981.70 


Cash or Book Value 


$ 47,152,180.00" 


The Director of Finance recomnends that the above transacticais be afproved. 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Director of Finance be approved. 

2 . Investment Matters (Various Funds) January 1978 

The Director of Finance reports as follows: 
" (a) Security Transactions during the month of January 1978 . 
(b) Surtinary of Securities held by the General and Capital Accounts. 


Date! 


3 
3 
5 
6 
9 
10 
12 
13 
13 

16 
17 

18 
19 


(a) SECURITY TRANSACTigJS DURING THE MONTH CF JANUARY 1978 
1. GENERAL AND CAPITAL ACCOUNT TRANSACTIONS (PURCHASES) 


Type of Security 


Maturity 
Date 


Maturity 
Value 


Cost 


Term 
Days 


Chartered Bank Deposit Receipts and Government Notes 


Mercantile Bank of Canada 
Mercantile Bank of Canada 
Bank of British Colur±)ia 
Bank of Mcmtreal 
Mercantile Bank of Canada 
Torcxito Daninion Bank 
Bank of Montreal 
Bank of Montreal 
Vancouver City Savings 

Credit IMion 
Bank of British Columbia 
Canadian ]jrperial Bank 

of Ccranerce 
Toronto Dcminicn Bank 
Bank of British Colimbia 


Annual 
Yield % 


Jan. 5/78 

$ 1,000,410.96 

$1,000,000.00 

2 

7.50 

Apr. 14/78 

2,040,400.00 

2,000,000.00 

101 

7.30 

Jan. 6/78 

750,146.92 

750,000.00 

1 

7.15 

Jan. 9/78 

1,000,328.77 

1,000,000.00 

3 

4.00 

Mar. 2/78 

1,010,257.53 

1,000,000.00 

52 

7.20 

Jan. 12/78 

750,267.12 

750,000.00 

2 

6.50 

Mar. 31/78 

1,015,557.26 

1,000,000.00 

78 

7.28 

Jan. 17/78 

2,001,095.89 

2,000,000.00 

4 

5.00 

Mar. 15/78 

1,012,133.15 

1,000,000.00 

61 

7.26 

i^r. 14/78 

2,544,301.37 

2,500,000.00 

88 

7.35 

Apr. 3/78 

2,030,233.42 

2,000,000.00 

76 

7.26 

Jan. 24/78 

1,001,027.40 

1,000,000.00 

6 

6.25 

May 15/78 

2,046,844.93 

2,000,000.00 

116 

7.37 


cont'd 
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Dat e Type of Security 


.16 

20 
20 
25 
31 
31 


4 
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24 

Mercantile Bank of Canada 

Jan.25/7o 

1^500, z77. 40 

1 CAA AAA AA 

If 500/000 .00 

1 

5. /b 

25 

^fercantile Bank of Canada 

May 15/7o 

-> f\CC AAA AA 

3,055,000.00 

O AAA AAA AA 

Of OOOfOOO.OO 

ilU 

/.JO 

25 

Vancouver City Savings 







Credit Union 

May 15/70 

2,555,250.27 

CAA AAA AA 

ZfOOOf 000.00 

111 
111 

1 VIA 

/ .41) 

26 

Royal Bank of Canada 

Feb. 22/78 

O AA/\ /\/\/\ A/\ 

2,000,000.00 

1 AOA ^A*7 1 O 

1,989,597.18 

27 

7.00 

26 

Bank of British Columbia 

Feb. 21/78 

1,000,000.00 

994,970.00 

26 

7.10 

26 

Bank of Montreal 

Jan. 27/78 

1,500,123.29 

1,500,000.00 

1 

3.00 

27 

Mercantile Bank of Canada 

Mar. 23/78 

2,500,000.00 

2,473,167.82 

55 

7.20 

27 

Mercantile Bank of Canada 

Apr. 3/78 

1,012,928.77 

1,000,000.00 

66 

7.15 

30 

Bank of Montreal 

Jan. 31/78 

1,000,095.89 

1,000,000.00 

1 

3.50 

30 

Bank of British Columbia 

May 23/78 

2,556,886.99 

2,500,000.00 

113 

7.35 

31 

Bank of British Columbia 

Feb. 28/78 

2,010,985.21 

2,000,000.00 

28 

7.16 

31 

Bank of British Columbia 

Mar. 31/78 

1,011,783.84 

1,000,000.00 

59 

7.29 

31 

Bank of British Columbia 

May 1/78 

3,054,443.84 

3,000,000.00 

90 

7.36 




$42,972,790.22 $42,457,835.00 




2. SINKING FUND TRfiNSACriC»JS (PURCHASES) 


Debentures 


Maturity 
Date 


Maturity 
Value 


Price 


Cost 


Term Yield 
Yrs.Mos. % 


City of Vancouver 8.00% Apr. 2/93 $ 10,000.00 88.75 $ 8,875.00 
City of Vancouver 8.75% Sept. 30/88 US 150,000.00 US 99.75 US 149,625.00 
City of Vancouver 6.00% June 15/80 100,000.00 94.97 94,970.00 
City of Vancouver 5.00% May 1/78 5,000.00 99.23 4,961.50 

City of Vancouver 6.00% June 15/80 5,000.00 95.02 4,751.00 

City of Vancouver 8.00% ^r. 1/91 1,000.00 88.84 888.40 


15/1 
10/7 

2/5 
/4 

2/5 
13/3 


9.40 
8.80 
8.35 
7.40 
8.35 
9.50 


$ CAN 121,000.00 
$ US 150,000.00 


$ CAN 114,445.90 
$ US 149,625.00 


Chartered Bank Deposit Receipts and Government Notes 

Bank of British Columbia May 1/78 $ 1,300,000.00 $ 1,269,606.00 
B.C. Hydro May 1/78 25,598.62 25,000.00 


Days 

117 
117 


7.47 
7.47 


1,325,598.62 


1,294,606.00 


$ CAN 1,446,598.62 $ CAN 1,409,051.90 
$ US 150,000.00 $ US 149,625.00 


(b) SUMMARY CF SECURITIES HELD BY THE GSENERAL AND CAPITAL 
ADOOUNTS CmX - AS AT JANUARY 31, 1978. 


Type of Security 
Short Term 

Chartered Bank Deposit Receipts 
and Government Notes 


Par or Maturity Value Cash or Book Value 


$ 60,813,728.09 


$ 59,657,835.00" 


Hie Director of Finance reccranends that the above transactions be approved. 

The City Manager RECOMMENDS that the foregoina recommendation of the 
Director of Finance be approved. 


cont 'd 
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CONSIDERATION ; 

3. Canadian Federation of Municipalities, 

Municipal Research Support Program, Project 

Proposal; "Performance Accounting for Police Services" 

The Chief Constable and the Director of Social Planning report as 
follows ; 

The Problem 

There has been for some time now a growing awareness on the part of 
police management that the regular allocative changes in manpower 
and resources among police programs, organizational units, work shifts 
and areas of the City must be monitored and evaluated in order to 
determine what effect these changes are having upon police producti- 
vity and effectiveness. For example, the Inspector in charge of 
the south-west sector of Vancouver City may wish to determine the 
decline in juvenile crime as a result of assigning a squad of police 
constables to a school liaison program in the area. The Superinten- 
dent of the Patrol Division may wish to assess the improvement in 
response time and the reduction in criminal victimization as a result 
of assigning two additional patrol cars per shift to the West End 
area of the City. The Sergeant in charge of the Robberies Squad of 
the Investigation Division may wish to know the decline in the 
clearance rate for robberies (number of robberies where suspects 
have been arrested and charged relative to the total number of rob- 
beries that have occurred) as a result of losing three Detectives to 
another squad of the Division. 

Police officials may feel that more policemen are needed in the 
streets but cannot provide City Council with the concrete evidence 
of need that would persuade Council to grant their request. Police 
managers and supervisors at V.P.D. are experimenting with new 
organizational forms, new resource allocative models and new opera- 
tional strategies, but are unable to generate tangible proof that 
these changes have influenced police productivity and effectiveness. 
Police managers and supervisors are continually asking the question, 
to what extent are daily, weekly and monthly allocative changes in 
police manpower and resources affecting police productivity and 
effectiveness. To date, no acceptable answer to this dilemma has 
been forthcoming. 

This dilemma is caused by several deficiencies in the police manager's 
kit of evaluative tools. These are; few empirical measures of 
productivity or effectiveness have been identified; most of the 
traditional measures currently in use are indicators of productivity, 
not effectiveness; often no distinction is made between measures of 
productivity and measures of effectiveness thereby focusing manage- 
ment's attention on work done, not results accomplished; and, the 
conceptual tools, analytical framework and evaluative process with 
which these measures could be integrated into the decision-making 
process are presently inadequate and undeveloped. 

In 1974, a preliminary study of the Patrol Division of the Vancouver 
Police Department was undertaken in order to determine the practical 
feasibility of a police performance accounting sys'tem, the role 
such a system could play in the day-to-day decision-making process, 
and the benefits which would accrue to management through its use. 

While this study has accomplished much of the groundwork necessary 
for making police performance accounting a reality, there is urgent 
need for refinement and extension of the work before it can be 
introduced in a practical work setting. 

The Proposal 

To this end a Project proposal has been prepared for submission to 
the Canadian Federation of Municipalities, Municipal Research 
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Board of Administration, November 20, 1970 (FINANCE - 2) 

Clause No. 1 (Cont'd.) 
SUMMARY 

Proposed 

Incumbent Classification Effective Date 

One New Position Clerk I When established 

Pay Grade 7 
($343 - 401) 

The Business Manager of the Municipal and Regional Employees' 
Union has been notified of this report and concurs therein. 

The Comptroller of Accounts concurs that as there are 
sufficient funds in the Departmental Budget (Account No. 
6601/1) to cover the anticipated salary expense, no further 
funds are required. 

This report has been reviewed by the Administrative Analyst 
who concurs with the recommendation. 

(Furniture required can be provided from pieces already 
available in the Department.)" 

Your Board RECOMMENDS that the position of Clerk I, Pay 
Grade 7 ($343 - 401) as recommended by the Director of Personnel 
Services be established, effective when filled. 

CONSIDERATION 

2 . Grant - Vancouver Amateur Swim Club 
and Canadian Dolphin Swim Club 

The Board of Administration on June 19th, submitted for 
Council consideration a request from the Presidents of the Vancouver 
Amateur Swim Club and the Canadian Dolphin Swim Club for a grant in 
the amount of $2,250 to provide a special reduced rental rate of 
$12.00 per hour for the Percy Norman Memorial Pool and $7.00 per hour 
for the Crystal Pool. The Park Board approved a grant to these Clubs 
for this amount, but on a matching basis with City Council. Council, 
on June 23rd, passed the following Motion: 

"THAT the two swimming clubs be requested to consult with 
the Killarney Swim Club with a view to bringing in a 
joint grant application." 

The Canadian Dolphin Swim Club and the Vancouver Amateur 
Swim Club replied that they could not comply with this request as 
they were treated quite differently from other swim clubs in the 
City by the Park Board. 

The Superintendent of the Park Board then advised that it 
was the Park Board's policy to consider each swimming club's appli- 
cation for a reduced rental on its own merits . 

Your Board re-submits this matter for the consideration 
and direction of Council, as it would appear that present procedures 
preclude the Clubs complying with Council's instruction of June 23rd. 

(Copies of the Board of Administration report dated June 19, 1970, 
with attachment, are circulated for the information of Council.) 


DELEGATIONS - 


- CANADIAN DOLPHIN SWIM CLUB, and 
VANCOUVER AMATEUR SWIMMING CLUB 
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Clause #3 continued; 

Support Program. The goal of the Project prepared by the Chief 
Constable and the Director of Social Planning, is to refine the 
conceptual tools, analytical framework and evaluative process which 
comprise the Police Performance Accounting System, and to extend 
its application to the Investigation and Traffic Divisions of 
the Vancouver Police Department. 

The funds to be requested from CFM/MRSP total $19,258 and break- 
down as follows : 


1 Social Planner III (The Project Director) 5 

months (part-time) @ $2,354 $11,770 

1 Research Consultant (equivalent to Social 

Planning Analyst) 3 months (part-time) @ $1,496 . 4,488 

Travel to 3 American* law enforcement agencies 

where progress towards developing performance 

accounts is most advanced 3,000 


TOTAL FUNDS REQUESTED . . . . $19,258 

* To our knowledge, no Canadian law enforcement agency is currently 
proceeding in this direction. This makes the project of special 
interest to other Canadian Cities and increases its likelihood of 
funding . 


The City's contribution is in the form of a commitment of In-House 
staff time, and a nominal amount for materials and supplies. No new 
commitment of City funds is required to complete the Project. The 
City's staff time contribution breaks down as follows: 


1 Police Inspector (Head, Planning & Research 

Section) 2 months (part-time) @ 2,530 $ 5,060 

1 Police Sergeant (Senior Research Analyst, 
Planning and Research Section) 4 months (part- 
time) @ $1, 897 7,588 

Survey Supplies, Discussion Group and Workshop 

Materials 1,000 


TOTAL CITY SHARE $13,64 8 

Total Project Cost: $32,686 
% CFM/MRSP Request: 58% 


The Project is planned to begin April, 1978 and be completed by the 
end of the year. 

The Chief Constable and the Director of Social Planning recommend: 

That Vancouver City Council endorse the proposal to develop a perfor- 
mance accounting system for the Vancouver Police Department; and 
approve the project proposal attached to the report for considera- 
tion by CFM/MRSP for funding in the amount of $19,258. 

The City Manager notes that the deadline for submissions under this 
program was February 15, and Council submitted several applications 
at the time. The Director of Social Planning has contacted officials 
of the FCM, had sent them an advance copy of this report before 
February 15, and has their agreement that they would consider this 
application if Council approved it. 

The City Manager submits the proposal for Council's CONSIDERATION. 
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4. Requested Refund of Deposit for Orpheum Rental 
- Pacific Coast Curling Association 

The Manager of Civic Theatres reports as follows: 

"Mr. Don McRae, General Chairman, Brier '78, in a letter dated 
February 2, 19 78, advised as follows: 

'On March 21, 19 77, Mr. Dal Richards who acts as a member 
of our Hospitality Committee, wrote to Mr. Ian Dobbin to 
arrange for use of The Orpheum on Sunday evening, March 
5, 1978. It was planned at that time to entertain our 
visitors and others at a concert which we hoped would be 
arranged in such a way as to be self sustaining, and 
result in only minor expense to our Committee. Our 
cheque for $200.00 was enclosed as a deposit. 

A few weeks ago because of conflicting functions, it was 
decided to abandon the concert, and through a misunder- 
standing, Mr. Dobbin was not advised of this decision 
until this week. He advises that our application for a 
refund of our $200.00 deposit must be made to your 
office, to be considered by members of City Council. 

We regret the delay in providing the information, and 
would hope that favorable consideration may be given to 
this, our application for refund.' 

The requirement of a deposit of $200.00 is based on the fact 
that when a booking is confirmed we hold the theatre for that 
organization and thereby deny its use to all others. If the 
cancellation is more than 60 days prior to the event the deposit 
is returned. If the cancellation is within the prior 60 day 
period this gives little opportunity for rebooking the date 
and the $200.00 is forfeited as liquidated damages as we 
have usually refused other offers of rental and the theatre 
goes dark that night. There are no exceptions to this in 
the rental agreement such as illness, death, acts of god or 
f orgetf ulness . The City may of course make a grant to the 
Pacific Coast Curling Association. 

The foregoing report is submitted for the consideration of 
Council . " 

The City Manager submits the foregoing report of the Manager of 
Civic Theatres for the CONSIDERATION of Council. 


RECOMMENDATION : 

5. Construction & Maintenance Division 
- Temporary Help 

The Director of Permits and Licenses reports as follows: 

"The present workload of the Construction & Maintenance Division Is 
extremely heavy and will remain so for at least the next six months until 
certain major projects are completed. It Is not possible to predict the 
workload after that six months period since It depends In a large measure 
on the number and complexity of the projects that develop during that 
period. The workload has been Increasing over the past few years but the 
Division has handled the work by employing temporary staff members whose 
salaries have been charged to L.I. P., various Capital accounts and 
temporary help, however these methods of funding have been exhausted. Our 
latest temporary employee, a Construction Assistant, has been with us for 
well over a year and Is handling such projects as office alterations at 
City Hall and Health Units, handicapped requirements In City buildings, 
determining needs to meet City requirements for the new Central and Ferry 
Hotels, and sundry smaller alterations and Improvement projects In City 
buildings . 

cont'd 
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Clause #5 continued ; 

From our past experience it would appear that an additional permanent 
staff member will be required however we are withholding this request until 
a very large project, the alterations to the Public Safety Building and the 
Police Annex, is completed and we can then give a better analysis of our 
workload, however in order to adequately handle the present workload it is 
necessary to hire a temporary Construction Assistant for a six month period. 

It is therefore recommended that the Construction & Maintenance Division 
Salaries Temporary Help Account No. 8401/4 be increased to $8,586 for a 
temporary Construction Assistant for a six month period, and Account No. 
8401/5 be increased in the amount of $746 to provide fringe benefits for this 
position. " 

The City Manager RECOMMENDS the foregoing recommendation of 
the Director of Permits and Licenses be approved. 

6 . City Metric Conversion Budget (1978) 

The City Engineer in his capacity as City Metric Co-ordinator , reports as follows: 

"On March 15, 1977, City Council approved the metric conversion program for the 
City. The program included plans for the creation of a Metric Conversion Committee 
to 'develop conversion plans for their civic departments, develop conversion 
budgets, and schedule training and education seminars where necessary'. To date, 
the Committee has held seven meetings. As a result of the co-ordinated efforts 
of the Committee, conversion plans within civic departments have been progressing 
in conformity with the Federal timetable. Numerous metric training programs have 
been implemented, a briefing of Department Heads has been held, traffic speed and 
distance signs have been converted, and substantial land surveying work has been 
carried out in metric. 

The City is heavily affected by the conversion of the Construction Industry, 
which officially began as of January 1, 1978. Already, the Engineering Department 
has undertaken two metric pilot construction projects - one a sewers project 
(completed), another a streets project (underway). These two projects have 
initiated the processes of conversion of engineering design standards and applicable 
by-laws, training of outside workers, establishment of various support procedures 
such as computer programs used in the local improvement tax systems, and the 
purchasing and dissemination of materials. It is intended that the projects will 
allow the resolving of problems, both expected and unexpected, before a complete 
conversion of construction activities is implemented. An increased workload will 
be generated by metric conversion during the transition period but acquiring 
certain conversion equipment such as metric converter calculators can compensate 
for the workload increase. Other tools such as measuring tapes are essential to 
metric construction operations themselves. The major problem then is a lack of 
adequate tools and equipment to commence wholly-metric construction. With various 
suppliers of the Construction Industry already converted to all-metric production 
(e.g. concrete suppliers), the City is being forced to switch its construction 
operations to metric. 

The Board of Parks & Recreation have likewise prepared for the Federal Construction 
Industry target date of January, 1978, and have started operating their engineering 
design and construction in metric terms. 

Permits and Licenses are also working on procedures to process a fully metric 
Development Permit Application. Already two applications in metric have been 
submitted. Permits and Licenses is using the equipment approved in the 1977 metric 
budget request (approved August 23, 1977) for their efficient processing. 

The development of the City Metric Conversion Budget for 1978 has demanded detailed 
reviews of tools and equipment used in various departments, and established exactly 
what is required for design, operation, and records to convert adequately to metric 
terms. The exercise in itself was useful in that definitive standards for Engineer- 
ing Department employee tool provision were developed as a by-product. A breakdown 
by Department, Division and Branch of this joint budget request as assembled through 
the City Metric Conversion Committee and its Departmental Sub-Committees is attached, 


cont'd 
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The budget total, $53 300, represents the financial resources '^^^"J^^J/^^J^78 by 
all civic departments combined if the City wish es to continue complying with the 
Federal Government metric conversion timetable. The figure goes "°t include tne 
separated (and comparatively larger) costs ot Lmplementing conversion of the City s 
maps ?o metric. TMs will be reported on in a Council Report forthcoming. 

I recommend that $53 300 be approved in advance of the 1978 operating budget 
for the City Metric Conversion Budget (1978)." 

The City Manager RECOMMENDS that the foregoing recommendation of the City 
Engineer be approved. 

RECOMMENDATION AND CONSIDERATION 

7. Provincial Youth Employment Program (PYEP '78) 
The City Engineer reports as follows: 

"The Provincial Department of Labour has announced its Provincial Youth Employment 
Program for 1978 (PYEP '78). 

Following the pattern of the previous year's program 50% of the job opportunities 
are to be made available for high school students; the balance are to be for 
unemployed youth between the ages of 15 and 24. In 1977 the City hired approxi- 
mately 40 students under the Provincial Government program. 

PYEP '78 - SUMMARY 

(a) High School students are to be hired for July and August. 

(b) Unemployed youth are to be hired from May to September inclusive. 
Cc) The Province will pay: 

.... $3.20 per hour per person over 17 years of age. 
.... $2.60 per hour per person 17 years and under. 
.... Holiday pay. 
Cd) The City must pay: 

.... any salary or wage in excess of the Provincial subsidy, i.e. 

Union rate differential. 
.... fringe benefits (6% approximately) . 
.... All other costs (material, equipment rental, etc.). 

The students would be employees of the City (or Park Board, Police, Library) and 
the established salaries and wage rates will apply. The Province will not 
consider any application which is not approved by the appropriate Union. 

The City will be required to pay any difference between the Provincial subsidy 
and the established Union rate. Typical examples are as follows: 

Monthly Wage (1977) Provincial City 
Incl. Fringe Subsidy Cost 

Clerk Typist I $ 765 $475 $290 38% 

Clerk III $1110 $490 $620 56% 

TIMING & PROCEDURE 

Information on PYEP '78 has been distributed to all Departments and they are 
preparing proposals. 


cont 'd 
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If Council favours participation in PYEP '78, it is recommended that the Standing 
Committee on Finance and Administration be authorized to review the Departments' 
proposals and to approve applications to be submitted to the Province. 

DIRECTOR OF FINANCE'S COMMENTS 

The Director of Finance submits the following information for Council's consideration 
in determining the amount of participation in the Provincial Youth Employment Program. 

1. PYEP '78 would be funded out of the 1978 Revenue Budget. 

2. The following summary shows the City's contribution from the Revenue 
Budget on various projects for 1976 and 1977 and funding already approved 
for 1978. 

1976 1977 1978 

1975- 1976 L.I. P. $173 978 $ $ 

1976- 1977 L.I. P. 32 000 224 838 

Young Canada Works (1977) 90 439 

Canada Works Phase I 78 359 

Canada Works Phase II 108 338 

Provincial Youth Employment (1976) 39 698 

Provincial Youth Employment (1977) 28 918 

Young Canada Works (1978) 90 000 


$245 676 $530 892 $90 000 

3 . Council approved a City contribution of approximately $29 000 for the 
Provincial Youth Employment Program in 1977, it is recommended that a 
maximum of $30 000 be approved in 1978. 

4_ The subsidy provided by the Provincial Program (PYEP '78) is approximately 
60% that contributed by the Federal Young Canada Works Program. 

CONSIDERATION AND RECOMMENDATION 

The City Engineer submits the following items for Council's consideration. 

(A) The question of whether the City will participate in PYEP '78. 

(B) If the City is to participate, the setting of a maximum City's cost. 

The City Engineer recommends that 

(C) If the City is to participate, the Standing Committee on Finance and 
Administration be authorized to select the proposals to be submitted to 
the Province and to establish priorities among the projects. 

(D) The City Engineer or his representative be authorized to sign the application 
forms and the agreement on behalf of the City and to make minor adjustments 
where necessary, and 

The Director of Finance recommends that: 

(E) If the City is to participate. Council at this time establish the dollar 
limit for the City's share of the cost to a maximum of $30 000 and that 
the amount be approved in advance of the 1978 Revenue Budget." 

The City Manager RECOMMENDS that the above recommendations C, D and E of the 
City Engineer and Director of Finance be approved and submits Items A and B 
for CONSIDERATION. 


FOR COUNCIL ACTION SEE PAGE(S)';^^.^' 
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(PROPERTIES: A9 - 1) 


PROPERTY MATTERS 

RECOMMENDATION 

1. Burrard Street Widening 
1917-1945 Burrard Street 
Compensation to Lessee 


Th(e Supervisor of Properties reports as follows: 

"City Council on October 4, 1977, approved expenditures for cutting 
back the building at 1917-1945 Burrard Street to prepare for the 
widening of Burrard Street. Also approved was authority to pay 
cash compensation to two Lessees for business disruption and loss 
of profit during the construction period, and cash compensation 
to the owners for lost rental revenue. 

The Contractor has now notified the City that alterations and reno- 
vations to the building will be completed by March 1, 1978. 

Following negotiations with one of the Lessees, Mr. King W. Ng, 
the proprietor of King Restaurant at 1945 Burrard Street, has 
agreed to accept the sum of $22,881.00 in full settlement of all 
claims against the City for business disruption and loss of profit 
during the period of construction and start up. It is noted that 
City Council on October 25, 1977 approved a series of monthly pay- 
ments totalling $7,000.00 as an interim settlement with this Lessee 
so that the final settlement now will involve a net sum of $15,881.00. 

This settlement is considered to be fair and reasonable, and has been 
endorsed by the Director of Legal Services. 

It is, therefore, recommended that the Supervisor of Properties be 
authorized to pay final net compensation to the Lessee, Mr. King W. 
Ng, on the foregoing basis chargeable to Account Code 146/5921." 

Tile City Manager RECOMMENDS that the foregoing recommendation of the Supervisor 
o:: Properties be approved. 


2 . Consolidation of John Hendry Park Site 


The Supervisor of Properties i-eports as follows: 

"Sale to the Parks Board of a few City-owned tax sale lots within the 
bomdaries of John Hendry Park to complete the site was approved by 
Council on March 6, 1962 at a total assessed value of $1^,130.00. The 
sale and consolidation of the site was delayed due to various technicalities 
associated with the City obtaining title to a lot lying in the centre of 
Trout Lake. Title of the lot has now been received so the consolidation of 
the Park site may proceed . The City Sxirvey Branch has prepared a plan of 
subdivision to consolidate the site . 

It is recommended that the Director of Legal Services be authorized to 
execute the plan on behalf of the City. 

It is fxirther recommended that Lots 33 and 3U, Subdivision D, Block 

167, District Lot 261;A and part of 195, Plans I77I ajid 528, Lots 22-2k, 
27-25 and 31, Subdivision C, Block I68, District Lot 261+ and part of 195, 
Plans 1771 and 3886, Lot Y, Subdivision A, District Lot 195 and Lot 1, 
Block 1, District Lot 752, Plan 811, be sold to the Parks Board for the 
pxirchase price originally approved on March 6, I962 of $15,130*00 
chargeable to the Parks Board supplemental capital account." 

The City Manager RECOMMENDS that the recommendations of the Super- 
visor of properties be approved. 
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3 . Vancouver Ticket Centre Limited 

Lease of portion of Queen Elizabeth Theatre 

The Supervisor of Properties reports as follows: 

"On May 4, 1976, City Council approved a lease of the 
inside box office at the Queen Elizabeth Theatre to the 
Vancouver Ticket Centre Limited for a period of five (5) 
years from October 1, 1975, with an option to renew for 
a further period of five (5) years. The lease is also 
subject to a rental review every 2*5 years, the first of 
which will be March 31, 1978. 

Following negotiations, the lessees have agreed to a 
rental increase from $550.00 per month to $612.50 per 
month from April 1, 1978, subject to the same terms 
and conditions as contained in the original lease dated 
October 1, 1975. 

It is noted that the $612.50 monthly rental is realistic 
and represents current market rent of comparable space. 

Recommended that monthly rental of the inside box office 
at the Queen Elizabeth Theatre to the Vancouver Ticket 
Centre Limited be increased to $612.50 subject to the 
foregoing terms and conditions. " 

The City Manager RECOMMENDS that the foregoing recommendation 
of the Supervisor of Properties be approved. 

4. Establishing a Strip of City-owned Property 
for Lane Purposes - 1900 Block West 2nd Avenue 

The Supervisor of Properties reports as follows: 

"Lots 28 to 31, Block 216, District Lot 526, Plan 590 in the I9OO Block 
West 2nd Avenue are being sold by the City. The City Engineer has 
requested that the north 2 feet of each of the lots be established for 
lane purposes and the new piirchaser had agreed to this. Therefore, prior 
to conveying the lots, the north 2 feet of each lots should be established 
for lane purposes to provide for the future widening of the lane and it is 
therefore : 

Recommended that the north 2 feet of each of Lots 28 to 31, Block 216, 
District Lot 526, Plan 590 be established for lane purposes and that the 
formal resolution establishing the same and submitted concurrently with 
this report be passed by Council." 

The City Manager RECOMMENDS that the foregoing recommendation of the Supervisor 
of Properties be approved. 

5. Earthquake Insurance - False Creek 
Greater Vancouver Floating Home co-operative 

The Director of Finance reports as follows: 

"The Greater Vancouver Floating Home Co-operative situated in Phase 1 of 
False Creek has requested that the City not enforce the earthquake insurance 
requirement in the Co-operative's lease with the City, similar to the action 
that Council has taken on several other leases. 


I recommend that the request of the Co-operative be acceded to." 

The City Manager RECOMMENDS approval of the recommendation of the Director 
of Finance. 


cont 'd 
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6. Rental Review, 2151 Burrard Street, 
Trend Kitchen Centre Ltd. 

The Supervisor of Properties reports as follows: 

"City Council on December 2, 1975, approved a lease to 
Trend Kitchen Centre Ltd. of 2,160 square feet, more or 
less, on the second floor of 2151 Burrard Street for a 
term of five years. 

This lease provides for a rental review after two and 
one-half years. 

Following negotiations, this Lessee has agreed to a rental 
increase from $700.00 per month to $850.00 commencing June 1, 
1978, and terminating November 30, 1980. All other lease 
terms and conditions to remain the same. 

Therefore, it is recommended that effective June 1, 1978, the 
rental be increased to $850.00 per month." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Properties be approved. 

7. Sale of Properties North Side William Street between 
Cassiar and Skeena and North Side William between 
Rupert and Cassiar 

The Supervisor of Properties reports as follows: 

"The following offers to purchase have been received by the Supervisor of 
Properties as a result of the City's call for tenders advertised under 
the authority of the Property Endowment Fund Board. The offers are 
considered to be favoTzrable to the City and are hereby recommended for 
acceptance. 

(a) Lots 18 and 19 except North 2.5 feet of each lot, Block 7, Southeast ^ 
Section 26, THSL, Plan 2088 

Sitixated: N/S William Street between Cassiar and Skeena Streets. 


NAME 


APPROX. 
SIZE 


SALE 
PRICE 


Kuo Ming Wong 33' x 107.5' $31,577-50 
plus or minus each lot 


TERMS 

City Tems 
@ 119^ 


CONDITIONS 
OF SALE 


(b) Lot 2 except South 2.5 feet. Block 5, West ^ Section 26, THSL, Plan 2588 
Situated: S/S William Street between Rupert and Cassiar Streets. 
Lots 21 and 23 except North 2.5 feet of each lot. Block U> West ^ 
Section 26, THSL, Plan 2588. 

Situated: n/s William Street between Rupert and Cassiar Streets. 


NAME 


APPROX. 
SIZE 


SALE 
PRICE 


TERMS 


CONDITIONS 
OF SALE 


Noiman Ghag 33' x 107.5' $29,237.50 City Terms 
plus or minus each lot @ 11^ 


Public Utilities 
Easement over East 
5 feet of each of Lots 
12 and 23." 


The City Manager RECOMMENDS that the foregoing offers to purchase, being the 
highest offers received and favourable to the City, be accepted and approved 
under the terms and conditions set down by Council 


cont 'd 
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8 . Gymnasium Facility - 800 Cassiar Street 

The Supervisor of Properties reports as follows: 

"On September 6, 1977, Hugh Curtis, Minister of Housing and Munici- 
pal Affairs, offered to sell to the City a parcel of land, 
including the gymnasium facility. 

On October 25, 1977, Council resolved: 

' That the City not accept the offer of the Provincial 
Government to sell the proposed 134' x 159' isolated 
parcel to the City of Vancouver. 

That the Province be urged to reconsider the lease of 
such parcel direct to the Adanac Co-operative Housing 
Society at a nominal rent.' 

The Honourable Hugh Curtis, Minister of Housing and Municipal Affairs, 
by letter dated December 20, 1977, states that he regrets Council's 
decision to decline the purchase of the old gymnasium facility in the 
800 block Cassiar Street. He is now offering to lease the property 
to the City at a nominal rent, provided the Gym is maintained and 
used as a community recreational facility with a further condition 
that the Province could terminate the Lease on 12 months notice if 
the entire site were needed in the future. 

The gymnasium has been inspected and preliminary discussions have 
been held with an official of the Adanac Cooperative Housing Develop- 
ment to ascertain their feelings toward the gymnasium facility as 
the Co-op Development surrounds the gym on three sides. 

The Adanac Cooperative would be willing to Lease from the Province, 
or sublease the gym from the City for a nominal rental provided it 
was a Term Lease, without the 12 month cancellation clause. They 
would likely require a fairly long term Lease. 

To make the facility useable as a community facility would likely 
require expenditures on the following items: 

A. Septic field for gym building removed by construction of 
Co-op * New sewer hook-up" required. 

B. Storm drains for building and black top parking required. 

C. Temporary plastic water pipe service will have to be 
checked, possibly a new service needed. 

D. Heating system and fire exit and lighting will not be 
adequate for a community recreation facility. 

E. Gas now supplied from Main Building, new service required. 

F. Roof repairs imminent 

G. Building needs interior painting and cleaning 

H. Showers and water closet fixtures missing. 

The Adanac Cooperative have a sum of $112,000.00 which they believe 
could be used to rehabilitate the gymnasium, this is an unexpended 
portion of their mortgage funds which is now deposited in the bank. 
To use this money for rehabilitation purposes would require approval 
of CMHC, but the Co-op beleives it could be obtained provided the 
Lease on the gym were fairly long term. 


The Adanac Cooperative Housing is built on land leased from the 
Provincial Government on a 40-year term. The ideal situation would 
be for the Provincial Government to lease the gymnasium facility 
to the Co-op, the Lease to run concurrent with the Lease on the 
Housing . 


cont ' d 
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Clause No. 8 continued; 


Preliminary discussions with an official of CMHC indicates that he 
believes CMHC would be agreeable to some or all of the $112,000.00 
being expended to upgrade the gym for use of the residents of the 
Co-op, provided the gymnasium facility were added to the existing 
Co-op Lease and for the same term. 

The Adanac Cooperative have stated that they are prepared to 
assume the ongoing operating costs of the gymnasium and treat 
it as a recreational facility of the housing project. They are 
also prepared to let members of the surrounding community 
participate in the use of the facility. 


It is therefore recommended that Council: 

a) Inform the Minister of the above developments and 
possibilities of financing the renovations required. 

b) Urge the Minister of Housing and Municipal Affairs 

to lease the gymnasium facility to the Adanac Housing 
Cooperative at a nominal rent with the lease to run 
concurrently with the main lease on the Cooperative's 
housing project." 

The City Manager RECOMMENDS that the foregoing recommendations of 
the Supervisor of Properties be approved. 


9. Sale of a 10 foot strip of City-owned land 

to abutting owner - South Side 40Q0 Block West 20th Ave. 

The Supervisor of Properties reports as follows: 

"City Council on August 10, 1976, approved the resubdivision 
and subsequent marketing of City-owned Lots 4 to 7 , 
Subdivision 4, Block 43, D.L. 139, Plan 3701, situated on 
the South side of the 4000 Block West 20th Avenue. 

The owner of Lot 8 abutting City-owned Lot 7 has had the 
use of a portion of the City's lot by way of a garden 
permit. He has planted shrubs and constructed a small 
block fence which he would now like to incorporate into 
his own 33 foot lot by purchasing 10 feet of City Lot 7. 
The sale to the abutting owner of the 10 foot strip could 
easily be accommodated in the resubdivision without any 
adverse effects as this strip forms part of a 20 foot 
easement area covering an existing sewer line. The 
Director of Planning has concurred with this proposal. 

The Supervisor of Properties considers the offer of $9,000.00 
for the 10 foot strip representative of market value and 
therefore recommends that the sale of the East 10 feet of 
Lot 7, Subdivision 4, Block 43, D.L. 139, Plan 3701 be sold 
to the owner of abutting Lot 8 subject to the following 
conditions; 

(a) Sale price to be $9,000.00 with date of sale to be 
the date Council approves the sale, 

(b) Easement to be retained by the City over the 10 foot 
strip with the strip to be consolidated with Lot 8 
to form one parcel, 


cont ' d 
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2S4 


Board of Administration, November 20, 1970 


(FINANCE - 3) 


INFORMATION 


3 . 


Increase of C.F.M.M. Membership Dues 


Under date of October 30th, the Canadian Federation of 


Mayors and Municipalities has written advising that at the last 
annual general meeting, the delegates agreed to increase the fees 
of membership in the organization. There will be an increase of 
33-1/3% in dues effective January 1971 and a further 25% increase 
effective January 1972. The increase is to permit the C.F.M.M. to 
take on a permanent research function in support of the various 
committees' activities. 

On the basis of Vancouver's population, we will be assessed 
$9,000.00 as from January 1971. This is in comparison to $5,155.00 
paid for 1970. 

Your Board submits this for the information of Council, 
and advises that the increase will be included in the 1971 Estimates. 

(Copies of the letter from the C.F.M.M. are circulated for 
the information of Council.) 


* * * * * 


* 
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Clause No. 9 continued : 

(C) Purchaser to pay an administration fee of $50.00 and 
a proportionate share of the 197 8 taxes for the 10 
foot strip. City to provide a deed of land to convey 
the strip and a plan of subdivision to consolidate 
the site. Any other documentation required by the 
Land Registry Office to effect consolidation to be 
the responsibility of the purchaser." 

The City Manager RECOMMENDS that the foregoing reconunendation 
of the Supervisor of Properties be approved. 

10. Lease renewal of City Lots East of Gladstone 
Street, South of Kent Avenue fronting the 
Eraser River 


The Supervisor of Properties reports as follows :- 

"Lots 31-36A, Blocks 39-41; Lots 22-27, Blocks 42-44, 
Lots 8A and 9A, Sub. 1, Block 70, Lot 6A except West 10 
feet, 7A and 8A, Sub. 3, Block 70; Lots 7A to 9A, Sub. 4, 
Block 70 and Lot 5 South part. Block 70 ALL IN D.L. 
258 & 329 are presently leased to Stradiotti Brothers on 
a month to month basis. 

Stradiotti Brothers lease the property so as to acquire 
first rights to lease the water lots from the North Eraser 
Harbour Commission for the purpose of log storage. The 
present rental is $890.00 per month plus taxes as if levied. 

City Council, on December 7, 1976, approved the construction 
of a footpath through a portion of these lands until such 
time as the ultimate use of this area is fully resolved. 
Arrangements will be made with the Stradiotti Brothers 
whereby they may continue with their activities. 

The footpath has been constructed and the City Engineer 
has no objection to granting a 10 year lease. The new 
lease to include Portion 2 South of R.O.W. and West 10 
feet of Lot 6A, Block 70, D.L. 258 & 329 with the above 
mentioned lots. 

After negotiations the lessee has agreed to the following 
proposal: 

USE - Log Storage. 

TERM - 10 years from March 1, 1978. 

CANCELLATION - 6 months notice by either party. 

RENT - $940.00 per month plus taxes as if levied for the 
first 2^ years. 

RENT REVIEW - Every 2H years and to be market rental value 
plus taxes as if levied. 

EASEMENT - Lease subject to easement in favour of the City 
covering the existence of a car park, walkway, 
picnic, tables and benches, etc., running between 
Gladstone and Elliott Streets as shown on Plan 
LC 662. City to have the right to adjust the 
route of walkway at any time and to construct 
additional improvements such as fences, bulkheads, 
etc . 
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Clause No. 10 continued ; 

LIABILITY - Lessee to hold City harmless against all claims 
etc., which result from their log storage 
activities and to carry a minimum of $1,000,000.00 
public liability insurance. City to hold Lessee 
harmless against all claims which result from 
use of a portion of the lands for a parking lot 
walkway etc . 

WATERLOTS - City to consent to a direct lease of the foreshore 
from the North Fraser Harbour Commissioners to 
Stradiotti Brothers Ltd. for the term of the 
lease of the upland. 

RIGHT OF ENTRY - City to have right to enter at anytime 

for the purpose of constructing and 
maintaining public utilities or other 
City works. 

LEASE AGREEMENT - To be drawn to the satisfaction of the 

Director of Legal Services." 


The Supervisor of Properties recommends that the lease be renewed 
on the above basis." 

The City Manager RECOMMENDS that the foregoing recommendation 
of the Supervisor of Properties be approved. 


fOR COUNCIL ACTION SEE ?AGE[S) BSii-^' 
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M^N^f^FP'S RFPORT 


February 22, 1?7G 


TO: 


Vancouver City Council 


SUBJECT : 


NIP Borrowing Authority 


CLASSIFICATION: Recommendation 

The Director of Finance reports as follows: 

"In 1966-1970, voters approved $3,500,000 for urban renewal 
purposes. After the demise of urban renewal and commencement 
of NIP, Council by a varying bylaw changed the use of the 
authority to NIP. In 1966 and 1976 various amounts were 
borrowed in the marketplace, leaving $1,365,976 unborrowed as 
at December 31, 1977. This amount (in the sense of CASH) will 
not be needed for a couple of years, however. Council has 
allocated this borrowing authority to various Neighbourhood 
Improvement Programs . 

The City Charter (sec. 245) specifies that borrowing authority 
lapses 7 years after the last year in the plan approved by the 
voters. Therefore, any unused authority from the 19 6 6-197 plan 
lapsed December 31, 1977. The $5,000,000 of hospital borrowing 
authority included in the same plan was specifically allowed to 
lapse as Council long ago agreed that inasmuch as hospital 
borrowing was a Regional Hospital District responsibility, the 
City had no business using hospital borrowing authority approved 
by the voters prior to the establishment of the GVHD. 

Through an oversight, the NIP authority has also lapsed. The City has 
never been in the situation before where borrowing authority 
has come close to the time limit, and this compounded by the 
fact that the City did not borrow any capital funds in the 
marketplace in 1977 resulted in an inadequate review of the 
borrowing authority records, allowing the authority to lapse. 
It was not intended that the NIP authority should be allowed 
to lapse and I must of course take the responsibility for this. 

The Director of Legal Services advises me that the Municipalities 
Enabling and Amending Act is a specific vehicle for curing such 
oversights and various other defects in the legal actions of 
municipalities. He is of the opinion that the Council can request 
an action through this Act to allow the funds to be borrowed. 
He does not anticipate any problem in this action. 

In the interim, inasmuch as this borrowing authority (or the 
money that it represents) has been specifically allocated by 
Council action to the Neighbourhood Improvement Programs, it 
is necessary to allocate substitute funds to cover the allocation. 

I therefore RECOMMEND that: 

A. Council apply through the Director of Legal Services for 
action under the Municipalities Enabling and Validating 
Act to cure the above oversight regarding NIP borrowing 
authority. 

B. In the interim, $1,365,976 of Revenue Surplus be allocated 
to the Neighbourhood Improvement Program, to be returned 
to Revenue Surplus following re-instatement of the NIP 
borrowing authority." 

The City Manager RECOMMENDS approval of 'the recommendations of 
the Director of Finance. 



iTO: 

jsUBJECT: 
CLASSIFICATION: 


MANAGER'S REPORT 


Vancouver City Council 
Racial Minority Survey 
Information 



March 7, 197 8 
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Information on the civic workforce was collected for the Equal 
Employment Opportunity Committee in April 1977. That information 
was accurate as of January 1911. 


For the purposes of the new Equal Employment Opportunity Program, it 
is important that this information be brought up to date so that 
review of current practices is based on present status and so that 
evaluation and monitoring of change can be based on the actual start 
time of the Program. 

Computer Services will supply an update of the information on civic 
employees broken out by sex, Department, job classification, start 
date, birth date, salary, and full-time or part-time status where 
that is available. This information is provided through the computer 
: payroll file, and will be identical to the information supplied to the 
Committee approximately a year ago. 

In addition. Department Heads have been asked to update the racial 
minority survey by a visual count. This method was previously 
, approved by Council on the recommendation of the Equal Employment 
Opportunity Committee. This information is, in my opinion, basic 
to the Equal Employment Opportunity Program approved by Council. 

'The proposed survey was discussed by the City Manager and approved. 

Departments were advised in advance that a repeat survey would be 
: carried out. Three items on the racial minority survey tally sheet 
i were changed in the present survey. The previous tally sheet approved 
; by Council asked for age, seniority, and salary only within year or 

dollar ranges . The new tally sheet asks for information on these 

components in the same form they are provided for all other employees, 

that is, birthdate, seniority date, and salary. 

These changes were made with the intent of improving the accuracy of 
the information and to make it standard for all groups. As previously, 
there is no name or employee number on these forms and the information 
will not be held in the City's computer. Problems in collection of 
this information were not anticipated. Hov:ever , on distribution of 
the survey, some questions were raised. 

Mayor Volrich requested that processing of the questionnaire be delayed 
until its content was clarified, since the changes made, although 
limited, would permit identification of specific individuals. 
Since the changes to the form have been questioned, we will initiate 
a new survey with forms identical to those used previously. 


The City Manager submits the foregoing for INFORMATION. 

FOR COUNCIL ACTION SEE PA6E(S) 
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PART REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


FEBRUARY 16, 197 8 


A meeting of the Standing Committee of Council on Community Services 
was held on Thursday, February 16, 1978, in Committee Room No. 1, 
Third Floor, City Hall, at approximately 1:00 P.M. 


PRESENT: Alderman Marzari, Acting Chairman 
Alderman Bellamy 
Alderman Ford 
Alderman Gerard 

ABSENT: Alderman Rankin 

COMMITTEE CLERK: H. Dickson 


RECOMMENDATION 

1. Development Permit Application - 
309 Carrall Street 


The Committee had before it for consideration a Manager's 
report dated February 2, 1978 (copy circulated) in which the 
Director of Planning reported on a Development Permit application 
which has been filed to alter the second and third floors of 309 
Carrall Street. The report noted that at present there are 
eighteen tenants living in this 46-room hotel. 

In the Manager's report, the Director of Social Planning 
reported there is a vacancy rate of 20% in rooming houses, 
hotels, apartments and City-owned lodges in the Downtown East- 
side and that the owner of 309 Carrall Street is willing to 
take necessary steps to relocate each of the tenants before 
proceeding with the development. 

Appearing before the Committee on this matter were a repre- 
sentative of the Planning Department and the owner of the building. 

During discussion, it was pointed out that since the Manager's 
report was written, the number of tenants living in the building 
has been reduced to nine. 

Following further discussion, it was 

RECOMMENDED 

THAT the Director of Planning be advised that Council 
has no objection to the issuance of Development Permit 
Application No. 79338 to the owner of 309 Carrall 
Street to alter the second and third floors of 309 
Carrall Street, provided that prior to the issuance 
of the Development Permit, arrangements be first made 
by the owner to the satisfaction of the Director of 
Social Planning for the relocation of the existing 
tenants in the building to alternative accommodation. 



Continued 


418 


Part Report to Council (1-2) 
Standing Committee of Council on Community Services 
February 16, 1978 


2 . Commodore Hotel, 8 89 Seymour Street 

The Committee had before it for consideration a Manager's 
report dated January 30, 1978 (copy circulated) in which the 
Director of Social Planning reported on the current status of 
the Commodore Hotel which the City owns at 889 Seymour Street. 

Appearing before the Committee on this matter were the 
Supervisor of Properties and a representative of the Social 
Planning Department. Mr. J. Fuller, who leases the building 
from the City, had been advised of the meeting. 

It was noted from the report that Mr. Fuller, through an 
arrangement with Mr. and Mrs. George Morris, has turned over the 
operation of the hotel to Mr. and Mrs. Morris and that Mr. Fuller 
continues to operate the Dance Machine Discotheque on the ground 
floor. 

During discussion of this matter, the spokesman from the 
Social Planning Department advised that since the Manager's 
report was written, the operation of the Dance Machine has been 
expanded to include teen dances between 7:00 and 11:00 P.M. on 
Friday and Saturday evenings. This is in addition to the usual 
hours of operation of the Dance Machine between midnight and 
6:00 A.M. three days per week. 

The Social Planner reported that Mr. and Mrs. Morris, 
operators of the hotel, have received complaints from their 
tenants of the noise from the discotheque. 

It was also noted during discussion that the Dance Machine 
does not have a liquor license and that Council has not considered 
the assignment of the lease on this building and that the lease 
will be the subject of a separate report to Council from the 
Supervisor of Properties. 

In the Manager's report, the Director of Social Planning 
recommended that the Commodore Hotel not be boarded up at this 
time and that the question of the City operating the hotel be 
left open for future consideration, and that the Social Planning 
Department, in co-operation with the Police Department, monitor 
the operation of the Commodore Hotel and report to Council again 
in June 1978. 

During discussion, the Committee expressed concern over 
the operation of a teenage discotheque at this location and 
wondered whether this operation for teenagers meets the recently 
adopted City criteria for teenage discotheques. 

The Committee also expressed concern over the disturbance of 
the hotel tenants by noise from the discotheque and it was pointed 
out by the Medical Health Officer that unless complaints of noise 
are received from outside this property, the Noise By-law has no 
application to the situation. 

Following further discussion, it was 

RECOMMENDED 

A. THAT the Commodore Hotel not be boarded up and 

secured at this time and that the question of the 
City operating this hotel be left open for future 
consideration . 


Continued 


Part Report to Council 

Standing Committee of Council on Community Services 
February 16, 1978 


Clause No. 2 Continued 

B. THAT the Social Planning Department, in 
co-operation with the Police and Health 
Departments, monitor the operation of the 
Commodore Hotel over the next few months 
and report to Council again in June 1978. 

C. THAT the Director of Permits & Licenses 
investigate the operation of a teenage 
discotheque at the Dance Machine and report 
to the Community Services Committee on the 
compliance of the teen discotheque with 
relevant City by-laws and regulations. 


3. Condition of Property at 5178-5188 Moss Street 
and 5239-5255 Fairmont Street 


At a Public Hearing on Thursday, January 26, 1978, on an 
application to rezone the property at 5178-5188 Moss Street and 
5239-5255 Fairmont Street, members of the public complained of 
the condition of the property at these addresses. 

This matter had been placed on the Committee's agenda at the 
request of the Chairman who was absent this date. 

The Committee noted that the matter of public concern at the 
Hearing was the condition of the property at these addresses and 
it was suggested that the Standards of Maintenance By-law may 
have some application to the situation. 

Following discussion, it was 
RECOMMENDED 

THAT the Director of Permits & Licenses investigate 
the condition of property at 5178-5188 Moss Street 
and 5239-5255 Fairmont Street under the terms and 
conditions of the Standards of Maintenance By-law 
and report to the Community Services Committee. 


4 . Heroin Addiction Treatment Program 

At its meeting on Thursday, January 19, 1978, the Committee 
agreed to a suggestion that representatives of the Alcohol & Drug 
Commission be invited to attend a meeting of the Committee to 
give a slide presentation on the new heroin addiction treatment 
program . 

Appearing before the Committee this date were Alcohol & Drug 
Commissioner John Russell and Planning Consultant Andre McNicoll. 
Representatives from the City Health and Police Departments were 
also in attendance. 

The spokesmen for the Alcohol & Drug Commission explained 
that there is a two-part program under way to combat the use of 
heroin in British Columbia which involves reducing both the 
supply of heroin and the demand for heroin, the latter by 
endeavouring to reduce the number of users. 

A proposal for the mandatory treatment of heroin addicts has 
been under discussion for over a year and a program to treat 
2,500 users in British Columbia over a three-year period has 
received approval in principle by the Provincial Cabinet. 
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Provincial officials met with representatives of the Federal 
Government in January of this year and as a result. Federal 
authorities are considering enacting legislation to empower judges 
to refer heroin addicts for treatment. 

With the aid of an audio visual presentation, the representa- 
tives of the Alcohol & Drug Commission outlined the main features 
of the proposed mandatory treatment program, pointing out that 
there are an estimated 10,000 to 15,000 heroin addicts in British 
Coliombia and that 60% of all crimes committed in British Columbia 
are related in some way to drug addiction. Heroin addicts spend 
an estimated $255-Million per year to support their habit which 
costs an average of $70/day per addict. 

The new treatment program will cost approximately $14-Million 
to operate during its first year and addicts will have five points 
of entry into the treatment program being referred for treatment 
from the following sources: from prisons, from courts, from a 
police officer, from a doctor and from the addict's own family. 

In response to questions by the Committee, the Alcohol & Drug 
Commission representatives explained that any addict referred for 
mandatory treatment can appeal the decision to County Court and 
that the program operators will endeavour not to impose certain 
types of treatment such as chemo-therapy on unwilling addicts. 

A key feature of the mandatory drug treatment program will 
be the establishment of a 150-bed facility where addicts will be 
incarcerated for treatment. This facility will probably be located 
somewhere on the Lower Mainland, but its exact location will 
depend on the availability of Provincial Government buildings. 

During discussion of this program. Superintendent Herdman of 
the Police Department pointed out that it is evident that all 
approaches to the heroin addiction problem have so far been 
unsuccessful, that a new approach does offer some hope of success 
and that generally, the Police Department is in support of the 
new program. 

The Medical Health Officer inquired why a drug treatment 
program at Matsqui was terminated and what type of methods have 
been successful in treating heroin addiction. 

The Alcohol & Drug Commission representatives replied that 
the Matsqui Institution placed heavy emphasis on a group therapy 
approach which was found to be ineffective and they pointed out 
that experience in the United States has shown there is virtually 
no difference between the success rate of addicts who arrive for 
treatment voluntarily compared with addicts who are referred for 
treatment. 

It was also pointed out during the submission that most heroin 
addicts are high school drop-outs and that the treatment program 
will include vocational counselling and training. Psychiatric 
services, chemo-therapy, acupuncture and hypnosis are other 
techniques which will be used in the treatment program. 

Following further discussion on the program, it was 

RECOMMENDED 

THAT the submission from Alcohol & Drug Commission 
be received. 


The meeting adjourned at approximately 3:00 P.M. 

FOR COUNCIL ACTION SEE PAGE(S) ..3S.S-. 
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FEBRUARY 16, 1978 


A Joint Meeting of the Standing Committees of Council on Community 
Services and Finance & Administration was held on Thursday, 
February 16, 1978, in Committee Room No. 1, Third Floor, City Hall, 
at approximately 3:00 P.M. 


RECOMMENDATION 

1. Civic Grants Policy and Budget Proposal 

The Committees had before it for consideration a Manager's 
report dated February 2, 1978 (copy circulated) in which the 
Directors of Social Planning and Finance provided a review of the 
total civic grants picture and made recommendations concerning 
three aspects of civic grants, including a recommendation that a 
civic grants budget of $3,400,000 be adopted. (The City provided 
$2,820,753 in grants in 1977.) 

The Manager's report was a summary of a more detailed report 
dated February 1, 1978 (copy circulated) submitted by the Directors 
of Social Planning and Finance. 

In the Manager's report, the City Manager stated that he 
believes that guidelines and administrative procedures recommended 
by the Directors of Social Planning and Finance in the report will 
improve the administration of grants, and he endorsed the recommenda- 
tions pertaining to guidelines and procedures. 

The City Manager pointed out in the report that the recommenda- 
tion of the Director of Social Planning for a total civic grants 
budget of $3,400,000 represents a 20.5% increase over 1977 if no 
Canada Assistance Plan (CAP) sharing is received, and if Council 
wishes to maintain grant funding at about the 1977 level plus 
inflation and an allowance for possible loss of CAP sharing, the 
grants budget for 1978 should be approximately $3,155,000, but 
this would make no allowance for any Provincial withdrawal from 
some areas of funding. 

Appearing before the Committee on this matter were the Director 
of Finance, the Deputy Director of Finance and the Deputy Director 
of Social Planning, the last of whom made a verbal presentation to 
the Committees in support of the recommendations contained in the 
reports . 

In his submission, the Deputy Director of Social Planning made 
reference to what he termed the precarious position of Canada 
Assistance Plan (CAP) funding from the Federal Government and added 
there are several other factors which are causing fluctuations in 
the overall sources of funds for civic grants. 
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He noted that during the past two years, the Provincial Govern- 
ment had a grant distribution formula based on population, number 
of persons on welfare in given geographic areas, etc., and that 
this entire grant distribution formula has been re-evaluated result- 
ing in the entire grants situation being in what he termed a fuzzy 
situation . 

Four civic grants guideline budget alternatives are put for- 
ward for consideration by the Director of Social Planning on Page 
6 in the report dated February 1st, 1978, the last of which he 
recommended be adopted: 

- a "hold the line" alternative with a budget ceiling 
of $2,820,753; 

- an increase equivalent to previous year's salary 
increase which would provide a grants budget of 
$2,990,000; 

- a civic grants budget of $3,250,000 which would 
allow for inflationary increases, provision for 
for $165,000 which would have been received 
through CAP cost-sharing for nine months in 1978 
and some funds to new cultural programs; and 

- a civic grants budget of $3,400,000 which the 
Director of Social Planning recommended and stated 
should cover the City's grants needs in 1978, 
including the consideration of inflation, dis- 
appearance of CAP cost-sharing, new program 
requests and increased requests resulting from 
Provincial policies on community grants. 

However, the Deputy Director of Social Planning indicated that 
he is not entirely happy with his department's recommendation con- 
tained in the report for a $3,400,000 budget, as it assumes a blanket 
across-the-board increase in all types of grants which may not be 
merited . 

Accordingly, the Deputy Director of Social Planning distributed 
at the meeting copies of figures which provide a civic grants total 
budget of $3,350,000 distributed among the three grant categories 
of community services, cultural and others (attached Schedule "A"). 

The Deputy Director of Social Planning also distributed at 
today's meeting copies of figures providing a more detailed break- 
down of the community services portion of the overall grants budget 
(attached Schedule "B"). 

The Director of Finance pointed out that these figures contained 
in Schedules "A" and "B" , distributed by the Deputy Director of 
Social Planning, are not endorsed by his department. 

Speaking to these latest figures and his new recommendation 
for a grants budget of $3,350,000, the Deputy Director of Social 
Planning pointed out this proposed budget provides for increases of 
16.11% in community services grants, 6.23% in cultural grants and 
a 6.67% increase in other grants, or a total increase of 10.139% 
over the total grants distributed in 1977. 

During discussion, members of the Committees expressed 
hesitation at increasing the amount of civic grant funds to be 
distributed by the City, pointing out that the Finance Committee 
is recommending there be no tax increase and in order to accom- 
plish this, there must be cuts in the civic budget and increases 
in City revenue. 


Continued 



BOARD OF ADMINI STRATI ON 


PERSONNEL MATTERS 


SUPPLEMENTARY REPORT 


NOVEMBER 20, 1970 


RECOMMENDATION 


1. Interview Expenses for Civil Engineer III (Parking) 
Applicant - Mr. Kenneth Rainsberry 

The Director of Personnel Services reports as follows: 

"The position of Civil Engineer III in the Traffic Division, 
Parking Branch of the Engineering Department, was posted on 
14 September 1970 and subsequently advertised in newspapers 
across Canada. 

Of the ten applications received for the position, only one 
applicant, Mr. Kenneth Rainsberry of Calgary, was considered 
to have the qualifications and experience necessary to 
competently fill the position. 

Mr. Rainsberry has a B.Sc. in Civil Engineering from the 
University of Edmonton, and a Master of Science in Transpor- 
tation Engineering from the University of California (Berkeley) . 
Since July 1967, Mr. Rainsberry has been the head of the 
Transportation Studies Section for the City of Calgary 
Engineering Department and has been involved in work closely 
related to our vacant position. With the limited availability 
of Transportation Engineers with a background similar to 
Mr. Rainsberry, I believe it to be necessary to invite Mr. 
Rainsberry to come to Vancouver for a personal interview and 
assessment . 

The total cost of bringing Mr. Rainsberry to Vancouver for 
one day would be approximately $100.00. The Comptroller of 
Accounts advises that these monies would be available from 
Appropriation No. 7090/959 'General Government - Misc.' " 

Your Board RECOMMENDS that the above recommendation of the 
Director of Personnel Services be adopted. 
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A figure of 5% was put forward for discussion as the maximum 
increase in the total amount of grants to be distributed by the 
City in 1978. 

The Committees reacted to this suggestion by noting that a 5% 
increase in all categories of grants (community services, cultural 
and others) makes no provision for increased need, particularly in 
the community services section of the grants. 

However, there was general agreement that a maximum increase 
of 5% to the total civic grants budget would be acceptable and 
that possibly grants under the "cultural" and "others" sections 
could be reduced slightly to provide more than a 5% increase in 
community services grants. 

The Deputy Director of Social Planning warned that restrict- 
ing grants to an increase of 5% over last year's total will impose 
a burden on many social agencies and that this level of funding 
would not be adequate. 

The Executive Assistant to the City Manager pointed out that 
if there were a 6% increase in the total grants budget, it would 
provide a total of $3,155,000 which would maintain funding at about 
the 1977 level, provide an allowance for inflation and an allowance 
for possible loss of nine months of 1978 CAP sharing. 

A 5% increase in the total grants budget would provide a sum 
of $3,126,000. 

During consideration of the effects of a 5% increase in the 
cultural grants budget, it was stated that the maximum level of 
funding to be provided will have to include any increases in civic 
theatre rental costs; that the budget for civic grants will not 
be increased beyond the figure which is established. 

There was general agreement that the gross budget for com- 
munity services grants be increased by 5% over last year's figure, 
LESS $55,000 which is the amount of three months worth of CAP 
grants from the Federal Government which would be obtained this 
year. In this way, the City's funding would recognize 5% inflation 
plus possible loss of CAP sharing. 

It was also noted by the Committees during discussion that 
by refusing to increase the total grants budget to cover deficits 
which could be incurred as a result of reduced Provincial grants 
funding, the City would not be paying for services previously 
provided by the Province and any criticism of reduced grant fund- 
ing could then be properly directed at the Provincial Government. 

It was further noted that by including an amount to offset 
possible loss of nine months of CAP funding, the actual percentage 
increase (in City expenditure) proposed for community services 
grants would be 24% if CAP funding is not replaced in some form. 

Following further consideration, it was 

RECOMMENDED 

A. THAT the Mayor and Chairmen of the Community Services 
and Finance & Administration Committees request a 
meeting with the Premier and Cabinet to negotiate the 
City's fair share of funds should the Federal and 
Provincial Governments agree to "block funding" for 
social services. 
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B. THAT the Mayor and Chairmen of the Community Services 
and Finance & Administration Committees request a 
meeting with the Premier and Cabinet to request that 
the Province assume its share of the $447,681 in 
civic grants provided in 1977 to twenty-two agencies 
whose services are considered by the City to be 
primarily Provincial funding responsibility. 

C. THAT in return, the City agree to assume responsi- 
bility for six grants provided through the Ministry 
of Human Resources in 1977 which totalled $41,831 
as detailed in the February 1st, 1978 report of the 
Directors of Social Planning and Finance on "Civic 
Grants Policy and Budget Proposal". 

D. THAT Council establish three civic grants categories 
as follows: 

i) community services grants 
ii) cultural grants 

All grants, operating and capital, falling into 
these two categories to be processed through the 
Social Planning Department for review and recom- 
mendation . 

iii) other civic grants 

The grants listed as "other grants" in the body 
of the February 1st, 1978 report from the Directors 
of Social Planning and Finance entitled "Civic 
Grants Policy and Budget Proposal", to be processed 
through the Finance Department. 

E. THAT the civic grants format, submitted as Appendix 5 
of the February 1st, 1978 report from the Directors 
of Social Planning and Finance entitled "Civic Grants 
Policy and Budget Proposal", be approved. 

F. THAT a total civic grants budget of $3,136,595 be 
adopted as the civic grants maximum budget for 1978 
as follows: 

Community Cultural 

Services Grants Other Grants Total 

$1,143,000 $543,595 $1,450,000 $3,136,595 

(The foregoing budget totals reflect a 5% increase 
in the amounts for cultural and other grants over 
1977 and a 5% increase in the gross community services 
grants of 1977, less $55,000 for CAP Federal funds 
for the first three months of 1978.) 

G. THAT the civic grants budget be subject to review 
in January 1979, prior to the allocation of civic 
grants for that year. 
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H. THAT the following criteria for civic grants for 
community services be added to existing criteria 
and be effective as of April 1st, 1978: 

"Civic grants for Community Services may be 
approved by City Council for agencies and 
programs that provide: 

i) recreation (therapeutic or very spe- 
cialized recreational programs that are 
to be cost shared with the Provincial 
Government) ; or 

ii) advocacy on behalf of disabled, low- 
income or other disadvantaged minority 
groups; or 

iii) self-help or individual development; or 

iv) emergency services directly connected 
with or supportive of services normally 
provided by City departments or boards. 

The major thrust of programs and services funded 
through civic grants for community services is 
to be preventative. " 


I. THAT the cultural grants criteria proposed in 

Appendix 4 of the February 1st, 1978 report of the 
Directors of Social Planning and Finance entitled 
"Civic Grants Policy and Budget Proposal", be 
adopted effective immediately. 


The meeting adjourned at approximately 4:25 P.M. 


FOR COUNCIL ACTION SEE PAGE{S).5Bi 


REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON 

TRANSPORTATION 

February 16, 1978 

A meeting of the Standing Committee of Council on Transportation 
was held on Thursday, February 16, 1978, at approximately 4:30 p.m. 
in the No. 3 Committee Room, third floor. City Hall. 

PRESENT: Alderman W. Kennedy, Chairman 

Alderman D. Bellamy 

Alderman M. Ford 

Alderman M. Harcourt 

ABSENT: Alderman H. Rankin 

CLERK: J. Thomas 


RECOMMENDATION: 


1. Evaluation of Expo Express 

Before the Committee for consideration was a Manager's Report 
dated February 2, 1978, (circulated) in which the City Engineer 
reported on a preliminary review to determine if Expo Express, a 
train used during the 1967 World's Fair in Montreal, would be 
suitable for future transit operations in Vancouver. The City 
Engineer's assessment was based on a review of the operating 
characteristics of the system relative to Vancouver's potential needs 
and information and evaluations made by other agencies, including the 
cities of Toronto, Edmonton, and Baltimore, who had considered 
purchasing the system during the eight years it had been offered for 
sale. Several alternative courses of action were suggested in the 
report and the City Engineer examined a number of problems and factors 
which indicated it would not be advisable to purchase the train at 
this time. 

Mr. Curtis, and the Assistant Engineer, Traffic Division, 
discussed the report with the Committee and advised the equipment 
offered for sale by the City of Montreal comprised forty-eight cars 
(sixteen control units and thirty-two passenger units) which operated 
on an electrified standard rail gauge. The train had been built for 
Expo and had been in service in the City of Montreal for an inter- 
mittent period of approximately three years. Estimates for the cost of 
refurbishing ranged from 40% to 80% of the cost of a new transit 
vehicle and conversions and improvements would extend the life of 
the rail cars by about twenty years while new equipment could be 
expected to last thirty years. 

Following discussion, it was 

RECOMMENDED, 

THAT no further consideration be given to the 
Expo Express until more definite information is 
available on the design and operation of a 
Vancouver area transit system, expected to be 
available by next fall. 


2. Relocation of Pedestrian Signal and Bus Stops - 
Shaughnessy Hospital Expansion 


City Council on March 29, 1977, approved a warrant and funding 
for a pedestrian signal at Devonshire Crescent and Oak Street, 
opposite the entrance to the existing Shaughnessy Hospital development. 

In a Manager's Report dated February 9, 1978, (circulated) the 
City Engineer reported that following preparatory work on the signal 
installation it became apparent that construction of the new Grace 
Children's Hospital on the Shaughnessy site would involve a temporary 
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relocation of the normal pedestrian route to and from the hospital, 
thus necessitating the relocation of the pedestrian signal from 
Devonshire Crescent to 29th Avenue. Upon completion of the new 
hospital facility it was intended the signal be permanently installed 
in the vicinity of the hospital entrance. Temporary relocation of 
bus stops adjacent to Shaughnessy Hospital would also be required 
during the construction period. The Provincial Government would be 
charged for the costs related to the signal and bus stop changes 
due to the construction project. It was estimated the costs 
would not exceed $13,000. 

It was 

RECOMMENDED , 

A. THAT the pedestrian signal approved by Council for 
Devonshire Crescent and Oak Street be temporarily 
relocated to 29th Avenue and Oak for the period of 
construction of the new Grace Children's Hospital. 

B. THAT bus stop locations adjacent to the Shaughnessy 
Hospital site be temporarily relocated in accordance 
with the plan submitted by the City Engineer. 

C. THAT all costs incurred in the signal and bus stop 
relocation be charged to the Provincial Government. 


3. CN/CP Rail Passenger Service Consolidation 
Proposal 

Alderman Ford referred to the introduction of VIA Rail, a 
combined CN/CP railway passenger service, and stated it was her 
understanding railway authorities were currently discussing the 
centralization of all passenger service at the CN Main Street 
terminal. Alderman Ford expressed concern about the affect of 
such centralization on the future of the CPR Cordova Street 
terminal, which was destined to provide a vital link in future City 
and Regional transit plans. 

The City Engineer advised he had become aware of discussions 
between CN and CP rail authorities approximately two years ago and 
approaches were made to the Federal Government by the City, in 
conjunction with the Bureau of Transit and G.V.R.D., on the basis 
that such amalgamation was not consistent with the Downtown 
Transportation Plan, ferry requirements and future LRT proposals. 
Mr. Curtis stated, to his knowledge, a decision had not been made 
and the railways were still debating the issue. 

Members of the Committee indicated they shared the concerns 
expressed and felt the City should be represented in any discussions 
which would affect the status of the Cordova Street terminal. 

RECOMMENDED, 

THAT the City initiate discussions with railway 
authorities on the selection of the Vancouver railway 
terminal to be used in the event CN and CP passenger 
rail service is amalgamated. 


The meeting adjourned at approximately 4:40 p.m. 

* * * * 

FOR COUNCIL ACTION SEE PAGE(S).i>8S 
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A meeting of the Standing Committee on Finance and Administration 
was held on Thursday, February 23, 1978, in the No. 3 Committee Room, 
City Hall, at 11:00 a.m. 

PRESENT: 


ABSENT: 


ALSO PRESENT: 


COMMITTEE 
CLERK: 

RECOMMENDATION : 

Departmental Review - Police Department 

Before the Committee for consideration was a report of the 
Chief Constable presenting a review of the activities and budget of 
the Police Department - the seventh departmental review in a series 
initiated by the Committee at its meeting on August 9, 19 77, following 
consideration of a proposal for a revised budgeting system in the 
City. 

The Police Department report comprised a main report which 
provided a summary of the relevant facts regarding the operations 
of the department, including: 

- future trends and problems; 

recommendations by the department, including recommended 
actions if the departmental budget were alternatively 
increased or decreased by 5%; 

observations and recommendations by the Consultants, Western 
Management Consultants. 

Supporting appendices enlarged on the comments and recommendations 
contained in the main report and included an analysis based on the 
components of departmental structure and activities, consolidated in 
an overview discussion of departmental priorities. 

The report included a description of departmental operations and 
organizational changes; costs and sources of funding; crime trends; 
history of police work in the City and the effects of changes which 
have emerged as the result of the successful development of team 
policing and the introduction of new community oriented strategies. 
A major concern identified in the report was the effect of the 1976 
Contract Union award. When dealing with this aspect, the Chief 
Constable reported: 

"At this time the Union sought and were awarded a settlement 
which included the decision that all Police Patrol Units 
must be 30% two-man by January 1, 1977, 60% by January 1, 
1978, and 90% by January 1, 1979, on a twenty-four hour a 
day basis. 

Also, the ability of management to deploy manpower was 
curtailed further. Prior to this award, men could be deployed 
at high crime or activity periods without penalty. Now, if 
a member's hours of duty or shift are altered from those 
posted on the monthly duty roster, a penalty must be paid. 
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These Union awards have had, and will have, an important 
and vital impact on Field Operations. When the 90% figure 
becomes mandatory on January 1, 1979, there will be a 
significant reduction in Patrol units available; e.g. 

If twenty-one men were available for an eight 
hour shift and five Units were two-man, then 
eleven one-man Units would be available - total 
of sixteen. However, 90% would reduce the Units 
available to ten - two-man, one - one-man or 
eleven Units. A one-third reduction. 

We are presently able to maintain the mandatory 60% two-man 
coverage but the problem will become acute in peak annual 
leave periods or if critical manpower exigencies were placed 
on the Department at any time. 

Other important effects will be the lowering of the level of 
service to the community, primarily in the lack of members 
available, for crime prevention and community programs. 

These members will, of necessity, be responding to calls for 
service. In addition, it may be necessary to review the 
present priorities on calls for service by the public. These 
are major areas of concern. The Executive of the Department 
are aware of the problems and are working to resolve them." 

Other areas of concern noted were: necessity for a long-term 
funding commitment; budget control involving areas outside departmental 
control, i.e. court overtime costs, fleet maintenance costs, and 
jail service; improved liaison with senior governments; need for 
better management and data resource capability; maintenance and 
expansion of police/community relations; limitations in the area of 
manpower deployment resulting from implementation of the 90% two- 
man deployment plan. 

Looking ahead, the report noted the following items may affect 
the administration and operation of the Department in the near future: 

1. Recommendations of the Provincial Task Force on Municipal 
Policing Costs due to report later in 1978. 

2. The 10 hour, 4 day work week (4-10 plan) . It is felt that 
given our present manpower and the 90% two-man car plan, 
the Police Department could not provide an adequate service 
if the 4-10 plan were to be implemented throughout the 
Department. 

3. The provision of detoxification facilities and jail 
facilities by the Provincial Government. These facilities 
would allow the Department to release the jail staff 
(approximately 5% of total police personnel) for other 
police duties. 

4. Development of the Police Index Enquiry System (P.I.E.S.) 
and the Mobile Radio Data System (M.R.D.S.) These two 
systems will give the operational staff faster access to 
police information, allowing for more efficient use of time. 

5. Expansion of the Staff Development Program. This program 
will lead to the early identification of personnel abilities 
and skills and the need for further training, allowing the 
Department to more effectively deploy and develop personnel. 

6. The Provincial Government's Drug Rehabilitation Program. 

This program may have an effect on the City's crime situation. 

7. Future Union awards may have an effect on the operation of 
the Department. 
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The Chief Constable's recommendations resulting from the review 
of departmental organizational units were as follows: 

1. That, as a result of deficiencies in the management and 
support functions. Council give consideration to increasing 
manpower in those areas and providing the necessary 
training in specialist management areas; e.g. finance, 
budget control, and staff development. 

2. That the department accelerate the expansion of the Staff 
Development Program in order that prospective managers can 
be identified within the department and provided with 
relevant training programs. 

3. That Council give high priority to the introduction of a 
readily accessible management information system to allow for 
a more efficient administration of the department. 

4. That Council give consideration to the development of a more 
effective budgetary system that would allow for long-range 
planning and manpower needs. 

5. That Council and the department work together to establish 

a more effective liaison with senior levels of government to: 

a) allow for more local input into proposed legislation 
that has direct affect upon provision of municipal 
policing; 

b) develop an acceptable cost-sharing agreement relating 
to municipal policing; 

c) provide funding for Police research purposes similar 

to the L.E.A.A. (Law Enforcement Assistance Administration) 
programs; 

d) develop a more equitable system for providing drug 
enforcement programs and funding; 

e) accelerate the provision of suitable detoxification and 
lock-up facilities. » 

6. That the department actively pursue the development of 
improved police performance and productivity measures. 

7. That the department consider a study to analyze the cost 
effectiveness of crime prevention/community relations 
programs. 

8. That the department prepare plans for alternative deployment 
of manpower should the 90% two-man car award not be 
resolved. 


Commenting on the 5% increase/reduction alternatives, the 
Chief Constable pointed out 5% of the net budget equalled 
$1,500,000; 5% of the manpower complement represented 60 men. 
Recommendations on the alternatives were as follows: 
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If budget reductions are to be made: 


1. 

That partial reductions be 

made in the 

i) 

Bicycle- Registration Unit 

2 

police 

ii) 

Marine Squad 

2 

police 

iii) 

Mounted Squad 

2 

police 

iv) 

Schoolboy Patrol 

1 

police 

V) 

Public Information Counter 

2 

police 

vi) 

Warrant Squad 

1 

police 

vii) 

Parking Squad 

6 

police 




1.5% of 


1 civilian 


cost = $376,967. 

A further reduction of forty-five (45) men be made in the 
Bureau of Field Operations, Patrol Division, and that 
this reduction be shared equally throughout the 
Patrol Division. 

= 3.9% of manpower: 

cost = $997,885. 


4.6% of Net Budget 

= $1,374,822, 

That, should reductions be necessary, the following 
priority of functions be acknowledged: 

i) response to calls for service; 
ii) crime prevention/community involvement programs. 


B. If budget increases are to be made the Chief Constable recommended: 

Further study be carried out to determine those areas 

of management requiring more personnel, improved training 

and management aids and to determine which crime prevention/ 

community involvement programs would be most effective 

and to apply the increases accordingly. 


The Consultants in their report noted significant improvements, 
focused on operational activities, had been introduced into the 
Police Department over the past few years. There was now a need to 
provide similar improvements in the management resources, systems, 
information, and control activities. The Police Department had 
staffing and budget that compared with many large organizations in 
the community and needed the management resources and approaches 
commensurate with its size. 


The operational improvements implemented by the department in 
the past few years had led to more emphasis on prevention, community 
involvement and team policing in line with the progressive 
development of leading police forces in North America. The 
department had implemented these changes in a careful, well-planned 
manner involving a thorough analysis, pilot testing and detailed 
evaluation and finally full implementation. 

The department had properly identified a major concern involving 
the 90% two-man car situation. The impact of this move on the 
availability of men would be significant. It was important for the 
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Police Board and the Finance Committee to ensure that this 
development does not force the department away from its current 
preventative, community-oriented, team policing approaches and 
back to a reactive, non-preventative role. 

The Consultants recommendations were as follows: 

1. We strongly support the department's intention to now focus 
on improvements in the management of the department and 
recommend that: 

management resources be assessed and recommendations 
made for additional resources where needed 

- management responsibilities be clearly defined at all 
levels 

standards of performance for managers be clearly set, 
recognizing that overall policing measures are not 
currently available 

regular reviews of priorities and performance be 
undertaken 

failure to perform management responsibilities be 
identified and dealt with 

- management training and development programs be developed 
and implemented 

- management information systems be developed and 
implemented 

cost/benefit analyses be developed for use by management. 

2. We support the department's emphasis on continuing liaisons 
with senior levels of government concerning: 

the impact of legislation 

improvements in reducing drug related crimes 

improvements in judicial systems to reduce court 
related overtime 

transfer of jail responsibilities 

- transfer of responsibility for harbour policing 
to the National Harbours Board 

transfer of V.I. P. security to RCMP. 

3. We support the department's concern over the large costs of 
fleet maintenance which are outside its control and recommend: 

that an assessment be made of fleet maintenance and 

that standards of service and cost be established 

and a decision made on responsibility for this activity. 


4. We recommend that the department place more emphasis on personnel 
and training activities and strengthen their role in improving 
management resources. 


5. We support the department's request for a back-up man in 
Finance and Budgeting. 
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BOARD OF ADMINISTRATION 

PROPERTY MATTERS 
NOVEMBER 20. 1970 


RECOMMENDATIONS 


1. Knight Street Widening 

ij.9th to 57th Avenues 

The Supervisor of Property and Insurance reports as follows: 

"Further to Board of Administration, Works & Utility 
Matters, August II4., 1970 and Resolution of Council of 
August 18, 1970 approving estimates for the acquisition 
of lands and preliminary development work in connection 
with the above project, I have to report that the owners 
of the following properties have agreed to convey the 
required widening strips at the established rate of 
$1.00 per sq. ft. on terms as indicated: 

a) Lot 2i|, Blk. 6, D.L. 739 

6979 Knight Street 

1) Loss of land (E. 7') $231.00 

2) Loss of fence and shrubs 85. 00 

$316.00 

3) City Engineer to replace any damaged lawn 


b) Lot 36, Blk. 2, D.L. 739 

6559 Knight Street 

1) Loss of land (E. 7') $231.00 

2) City Engineer to replace any dajnaged lawn 


c) Lot 26, Blk. 6, D.L. 739 

6965 Knight Street 

1) Loss of land (E. 7 ' ) 

2) Loss of shrubs 

3) City Engineer to replace 


$231.00 
50.00 

$281.00 

any damaged lawn 


d) Lot 12, Blk. 8, W^s 738 
6842 Knight Street 

1) Loss of land (W. 7') $231.00 

2) Loss of shrubs 100.00 

$331.00 

3) City Engineer to build concrete retainer 
wall with grade steps at the new property 
line and replace any damaged lawn 


RECOMMENDED that the Supervisor of Property and Insurance 
be authorized to acquire the above portions of land on 
the foregoing basis chargeable to Code ll|.6/l803." 

Your Board 


RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 
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6. We support the department's desire for long range planning 
and recommend that the Police Department join with the City 
in developing a practical approach to long range planning. 
The Chief should now join the City Manager and the senior 
department heads in their present management meetings. 

7. We recommend that all activities conducted by the department 
that are duplicated by the City be closely analyzed to 
determine the appropriate allocation of responsibility. 


The report was presented by the Chief Constable who attended 
with Deputy Chief Constables T. Dixon, A.E. Oliver, R.J. Stewart, 
and senior members of the department including Staff Inspector 
Pickering, Secretary of the Vancouver Police Board. The Consultants' 
representative, Mr. John Witt, also contributed to the Committee's 
discussion. 

Mayor Volrich referred to previous departmental reviews and 
noted the Police Department could not be dealt with on the same 
basis because the department operated under the jurisdiction of the 
Vancouver Police Board. The Board was responsible for the 
department's organization and activities under the authority of the 
Provincial Police Act. City Council, however, controlled the Police 
budget so while some of the objectives set out for consideration 
in other departmental reviews were not applicable to the Police 
Department, it was open to the Committee and Council to comment on 
budget matters. Therefore, it would be appropriate, following the 
Committee's deliberations, to refer the review to the Police Board 
for further consideration together with any recommendations or 
comments the Committee thought advisable. 

The Police budget represented the largest single component of 
the Civic budget - over $30 million, borne entirely by the Vancouver 
taxpayers. Other municipalities under contract to the R.C.M.P. 
enjoyed substantial cost-sharing benefits from the Federal and 
Provincial Governments. These benefits were not available to 
Vancouver, the area with the highest crime rate and largest concentra- 
tion of population. The inequity of this situation was being 
emphasized in discussions with senior levels of Government. The 
Police Board was particularly concerned about costs involved in the 
following areas and was seeking a major commitment for Federal and 
Provincial cost-sharing: 

court overtime costs representing costs in excess 
of $1 million annually (Provincial) ; 

drug offences (Federal - under Narcotic Control Act); 
custodial costs (Provincial) $1 million annually. 

Strong representation would be made to the Task Force on 
Municipal Policing Costs and it was hoped changes would derive from 
the Task Force hearings with direct benefit to Vancouver in the 
areas where financial inequities presently existed. 

The Police Board shared the concerns expressed by the Chief 
Constable regarding the 90% two-man deployment plan and possible 
repercussions on the currently successful team policing crime 
prevention role. Discussions on the implementation of this Contract 
award were continuing with the Police Union. (During discussion 
by the Committee on this matter it was agreed there be further 
discussion at a short In Camera session to follow the Committee 
meeting, ) 

The Chief Constable and Mr. Witt addressed the Committee on 
aspects of their recommendations and participated in the wide ranging 
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discussion which followed. Among the topics explored were: 

responsibilities for policing National Harbours Board 
and railway properties; 

team policing. and co-ordination with social agencies; 

improved liaison with Senior Governments to define 
responsibility for cost-sharing, particularly in the areas 
of overtime costs; 

police representation on the Manager's Advisory Committee; 

possibility of expanding the Police personnel function to 
include civilian personnel presently administered by City 
Hall Personnel Department; 

necessity for reassessment with other City staff of the 
deteriorating crime situation in the Downtown Eastside; 

cost implications of new compulsory drug treatment legislation 
and the opening of the new remand and detoxification centres; 

potential for increased civilian involvement in duties 
presently performed by uniformed personnel; 

- benefits of City/Police centralised garage facilities; 

P.N.E. parking problems. 

It was the consensus that there be no cutbacks in policing 
services in the City and that the City should continue to press 
senior governments for adequate cost-sharing for Federal and 
Provincial related Police services. 

It was 

RECOMMENDED, 

A. THAT the City meet with relevant Federal and Provincial 
officials to discuss cost-sharing issues. 

B. THAT the Police Department Review and Consultants' 
recommendations be referred to the Vancouver Police Board. 

C. THAT the Consultants' recommendations be referred to a 
committee comprising the Mayor, Chairman of the Finance 
and Administration Committee, City Manager and Director of 
Finance for further review and report back to the Committee. 


The meeting adjourned at approximately 1:00 p.m. to 
reconvene ' In Camera ' . 


* * * * 


FOR COUNCIL ACTION SEE PAGE(S) JBS. 
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STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


February 23, 1978 


A meeting of the Standing Committee of Council on Finance and 
Administration was held on Thursday, February 23, 1978, at 2:45 p.m., 
in the No. 3 Committee Room, third floor. City Hall. 

PRESENT ; Alderman Brown, Chairman 

Alderman Gerard 
Alderman Puil 

ABSENT : Alderman Gibson 

Alderman Marzari 

ALSO 

PRESENT: Alderman Ford 

Alderman Kennedy 

CLERK : G. Barden 


RECOMMENDATION 

1. Cultural Grants 1978 

The Committee considered a Manager's Report dated February 20, 
1978 and an Appendix outlining cultural grant requests for 1978 
wherein the Director of Social Planning reported as follows: 

"On February 16th, 1978, Council's Joint Committee on Community 
Services and Finance and Administration recommended a 1978 Cultural 
budget guideline of $543,000 which included the $100,000 City share 
allocated for the Captain Cook Bicentennial Festivals. 

Within the framework of Social Planning cultural funding criteria 
(Appendix 1) - the overall cultural gr^nt recommended at this time 
totals some $436,323 (excluding the $100,000 Festival provision). 

1978 Recommendations 436,323 
1978 Festival Budget 100,000 

Total 536,323 

Estimated Theatre Rental Increase 6,000 

542,323 

1978 Committee on Finance and 

Administration Recommendations 543,000 


Balance Available |___f§2 

Cultural grant recommendations and categories shown in Appendix 2 
are in keeping with the procedures suggested by the sub-committee 
of Council Committee on the Arts in order to achieve the following: 

Provide a more reasonable relationship of civic share as com- 
pared to an organization's total operating budget. Also create 
a more equitable funding pattern among various organizations 
without regard to percentage increases over last year's grants. 

To encourage new and innovative cultural programs and projects 
among emerging organizations. 
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Clause #1 continued ; 

_ To maintain a responsible level of support for the City's key 
cultural organizations." 

Following discussion, the Committee took action as follows: 

(A) THAT City Council approve the following grants as recommended 
by the Committee subject to conditions outlined by the Social 
Planning Department: 
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(Four Choir Festival) 
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Vancouver Opera Assn. 

41,400 

55,090 

o o AAA lUf 

28,000 

Vancouver Symphony Society 

137,716 

136,445 

136,445 

Anna Wyman Dance Theatre 

4 ,500 

10,000 

C C A A 

5,500 

Carousel Children ' s Theatre 

3,000 

5, 000 

4,000 

Green Thumb Players Society 

1,000 

A AAA 

4,000 

>l AAA 

4,000 

New Play Centre 

3 ,380 

4, 546 

3,380 * 

Pacific Ballet Theatre Society 

1,750 

3 , 000 

3 , 000 

Paula Ross Dance Society 

1,750 

2, 500 

2,500 

Prism Dance Theatre 

1, 000 

2 , 500 

1,500 

Tamahnous Theatre 

3,000 

A c r\ r\ 

4,500 


Vancouver New Music Society 

1 , 000 

2 , 000 

2,000 

Vancouver Society for Early Music 

4,860 

5,350 

C AAA 

5,000 

Westcoast Actors Society 
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B.C. Boys Choir 

2,000 

3,000 

2,500 

Junior Symphony Society 


1,500 

1,000 

Kiwanis Music Festival 

500 

500 

500 

Native Daughters of B.C. 

800 

1,000 

1,000 

Vancouver City Hall Choristers 

2,000 

3,365 

2,000 

Acme Theatre 

2,000 

2,500 

2,000 

B.C. Multicultural Assn. 


3,000 

1,000 

Canadian Theatre for the Deaf 


5,000 

1,500 

Cecilian Ensemble 


1,978 

1,000 

Circus Minimus 


1,772 

500 

Dance In Canada 


7,240 

5,000 

Gallery Singers 


1,000 

500 

Immram Dance Theatre 

500 

5,000 

750 

Janus Theatre 

1,000 

2,000 

1,000 

Mountain Dance Theatre 

1,000 

2,000 

2,000 

Pumps Centre for the Arts Society 


2,387 

1,000 

Sepia Junior Players 


6,315 

1,000 

Spectrum Theatre 


1,000 

1,000 

Terminal City Dance Society 


3,600 

1,000 

The Town Waytes 

1,000 

3,580 

2,000 


♦(reduced from recommendation of the Social Planning Department - 
see Appendix II) 
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Vancouver Ballet Society 
Vancouver Chamber Players 
Vancouver Explorations Workshops 

Society 
Vancouver Junior Club for 

Performing Arts 
Vancouver Society for Days, 

Months & Years 
Western Opera 

Vancouver Women's Musical Club 
National Met Opera Auditions 
Theatre In The Park 
Touchstone Theatre 


1977 
Grant 

750 
500 


1,000 
1,000 


345 
7,500 


1978 
Request 

3,183 
912 

2,000 

1,000 

1,500 
2,000 
380 
100 
25,000 
5,000 


Committee ' s 
Recommendation 

1,000 
800 

1,500 

1,000 

1,500 
2,000 

380 

100 
7,500 
1,000 


419,235 


(B) THAT grants not be approved for the following organizations: 

Pacific Cinematique * 

Axis Mime Theatre Society * 

British Columbia Drama Association 

Courtney Youth Music Centre 

Musical Theatre of British Coliambia 

New Age Community Centre 

Sweet Adelines Inc. 

(C) THAT there be no appeals heard by Council on cultural grants. 


2 . Vancouver Art Gallery 

The Committee considered the following three reports on the 
Vancouver Art Gallery: 

(a) Manager's Report dated December 1, 1977, on the history 
of the relationship, financial arrangements and res- 
ponsibilities between the City and Art Gallery 
(attached) . 

(b) Manager's Report dated February 15, 1978, on renova- 
tions to the existing Vancouver Court House for the 
Vancouver Art Gallery (attached) . 

(c) Report dated November, 1977, prepared by Arthur 
Erickson Architects on the method and cost of renovating 
the existing Court House for use by the Vancouver Art 
Gallery (on file in City Clerk's Office). 

Mr. Luke Rombout, Director, Ms. Janet Fleming, Accountant, 
Mr. Geoff Massey, Vice President, Board of Trustees, and Mrs. M. Shaw, 
Vice President, Board of Trustees, Vancouver Art Gallery, spoke on 
the matter. Mr. Rombout noted it is not just a matter of space that 
is needed but also a humidity control system. Many major exhibitions 
have declined coming to Vancouver due to the lack of humidity control. 
Also, there are two private collectors who will donate works of art 
valued at $h million but they are waiting for the Gallery to be 
moved to the new site. The Art Gallery, in a letter dated February 
22, 1978, details the proposed capital financing for the project as 
follows : 


*(The Social Planning Department recommended that these two groups 
receive a grant - see Appendix II) 
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$ 2,600,000 - Renovation funds held in reserve by the 

City (this is the Downtown Improvement 
Reserve) . 

$ 2,000,000 - Proceeds of sale, present V.A.G. site 

(owned by the City) . 

$ 2,000,000 - City of Vancouver 

$ 3,500,000 - Federal Government 

$ 1,500,000 - B.C. Government 

$ 1,500,000 - Private Sector 


$13,100,000 


The Art Gallery requested $4,600,000 cash commitment from the 
City plus the value of the present site for a total City input of 
$6,6 00,000. It was noted that the Downtown Improvement Reserve amount 
of $2,600,000 is available. The other $2,000,000 is not available 
and the Director of Finance feels it would have to come from future 
Supplementary Capital Budgets. The 1978 Supplementary Capital Budget 
is fully committed and the Director of Finance does not anticipate 
the situation being any better in 1979. The earliest that seems 
even remotely possible is perhaps $1,000,000 in each of 1980 and 1981. 

The Director of Permits and Licenses submitted the following 
three options for the Committee for consideration: 

(1) That City Council abandon further consideration of renovating 
the Provincial Court House for the Vancouver Art Gallery 
because of the associated high costs. 

(2) That Council approve in principle that the present Provincial 
Courts Buildings be renovated for a new Vancouver Art Gallery, 
at an estimated construction cost of $11 million, inclusive 

of fees, with the City's contribution to remain as the 
previously agreed contribution of approximately $4.6 million. 

(3) That Council approve in principle that the present Provincial 
Courts Buildings be renovated for a new Vancouver Art Gallery, 
at an estimated construction cost of $11 million, inclusive 
of fees, with the City's contribution to be approximately 
$6.6 million as suggested in the letter from the Director of 
the Art Gallery. 

The City Manager commented as follows: 

"- The costs of the proposed renovation are still not certain, 
and without the expenditure of $60,000 for drawings and 
specifications and the subsequent tender calls, it is not 
possible to be sure about them. From various meetings held 
over the past year, it is unlikely that the costs will be 
much less than $11 million (1977-78 dollars) . Hopefully it will 
be not much more. 

The fund raising proposal of the Art Gallery is optimistic, but 
if Senior Governments and the private sector contribute as 
proposed, the residual City's contribution can be financed by 
the Downtown Improvement Reserve and by the value of the 
present Vancouver Art Gallery site. 
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Clause #2 continued ; 

A decision to proceed with the project will have to be recon- 
sidered if either tenders come in higher than anticipated or 
other contributions are not forthcoming as expected. Infor- 
mation on both counts should be available by July 1." 

Following further discussion, it was 

RECOMMENDED 

(A) THAT Council approve in principle that the present 
Provincial Courts Buildings be renovated for a new 
Vancouver Art Gallery at an estimated construction 
cost of $11, 000, 000, inclusive of fees, with the City's 
contribution to remain as the previously agreed con- 
tribution of approximately $4.6 million. 

(B) THAT the City Architect be instructed to have the 
necessary drawings and supporting documents prepared 
in order to obtain by a selective tender an upset 
price for the project. The successful contractor 

to provide the Architects and Consultants advice on 
construction techniques and provide cost information 
in order to ensure the maximum benefit to the City 
in the final project cost. The City Architect to 
report to Council the results of tendering before 
proceeding further. 

(C) THAT the funds for fees, in the amount of $60,000, 

be appropriated from the Downtown Improvement Reserve. 

(D) THAT the Art Gallery be requested to report to the 
Committee by August 1, 1978 on commitments received 
towards their fund-raising efforts, to permit Council 
to make a final decision at that time. 

(E) THAT the City Manager draw up a list of six architectural 
firms for the project to be presented to Council "In 
Camera" . 

(F) THAT the City Manager bring forwa-rd a proposal for a 
partnership arrangement of two architects splitting the 
contract for the Vancouver Art Gallery project. 


The meeting adjourned at approximately 4:50 P- 


******* 
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CITY OF VANCOUVER 

REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, March 14, 1978, in the Council Chamber, 
commencing at 2:00 p.m. 

PRESENT ; Mayor Volrich 

Aldermen Bellamy, Brown, Ford, Gerard, 
Gibson, Har court, Kennedy, 
Marzari, Puil and Rankin 

CLERK TO THE COUNCIL: D.H. Little 


PRAYER 

The proceedings in the Council Chamber were opened with 
prayer. 


ACKNOWLEDGEMENT 

The Mayor acknowledged the presence in the Council Chamber 
of students from the Employment Orientation for Women Program 
at King Edward Campus, Vancouver City College, under the 
direction of their instructor, Ms. Joan Burnett. 


'IN CAMERA' t^EETING 

The Council was advised that there are matters to be 
considered 'In Camera' later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Gerard, 

THAT the Minutes of the following meetings be adopted: 

Special Council Meeting - February 28, 1978 

Regular Council Meeting - March 7, 1978 (with the exception 

of the 'In Ccimera' portion). 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Puil, 

THAT this Council resolve itself into Committee of the 
Whole, Mayor Volrich in the Chair. 

- CARRIED UNANIMOUSLY 


REPORT REFERENCE 

Proposed New Stadium Complex - 
False Creek 


The Mayor advised that the report reference on this topic 
would not be given today as Mr. Iredale has requested an 
opportunity to give the matter further consideration and put 
together further information. 

The Mayor has also requested the Director of Planning to 
prepare a report on the matter for Council. 
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COMMUNICATIONS OR PETITIONS 

1. Temporary Festival Liquor Permits 

In a memo dated March 7, 1978, the Mayor advised that he 
had spoken to Mr. Ron Smith of the Liquor Board on the matter 
of temporary festival liquor permits. Mr. Smith had agreed 
to a change of procedure if it would serve to expedite approval 
of festival liquor permit requests. Therefore, the Mayor 
recommended that temporary festival liquor permit requests be 
approved by his Office or that of the City Manager. 

MOVED by Aid. Puil, 

THAT the recommendation of the Mayor as contained in his 
memorandum dated March 7, 1978, be approved. 

- CARRIED UNANIMOUSLY 

2. Kivan Boys' & Girls' Club 

In a letter dated March 3, 197 8, Mrs. B. de Vallez and 
Mrs. D. Kristensen, President and Secretary respectively of the 
Kivan on Robson Park Committee, requested an opportunity to 
address Council later this day on the matter of the location of 
the proposed new Kivan Boys' and Girls' Club. 

MOVED by Aid. Puil, 

THAT the request of the Kivan on Robson Park Committee 
to address Council later this day, be approved. 

- CARRIED UNANIMOUSLY 

3. North Side of Point Grey 
Road - Future Development 

Mr. W.A. Street, in a letter dated March 9, 1978, on behalf 
of the Point Grey Road North Side and Cameron Avenue Ratepayers' 
Association, expressed the Association's concern and alarm 
arising out of the following resolution of Council dated 
July 26, 1977: 

"THAT the Director of Planning be instructed to report on 
specific proposals aimed at maintaining Point Grey Road 
property values at a level that would enable the City to 
carry out its long range acquisition policy." 

Mr. Street, on behalf of the Association, requested that 
Council reconsider its action with a view to rescinding its 
resolution. 

MOVED by Aid. Rankin, 

THAT consideration of the request of the Point Grey Road North 
Side and Cameron Avenue Ratepayers' Association to rescind Council's 
motion of July 26, 1977, with respect to Point Grey Road properties, 
be deferred, and the Director of Planning and Director of Legal 
Services submit a proposed amendment to the resolution to properly 
reflect Council's wishes in this matter. 

- CARRIED UNANIMOUSLY 

4. Funding for Grandview-Woodlands Tenant 
Advisory Counselling Service 

Council noted a request dated March 9, 1978, from the 
Grandview-Woodlands Community Resource Advisory Board to address 
Council at an evening meeting on Tuesday, March 21, 197 8, when 
the report of the Standing Committee on Community Services on 
the Grandview-Woodlands Tenant Advisory Counselling Service is 
before Council. 
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COMMUNICATIONS OR PETITIONS (cont'd) 

Funding for Grandview-Woodlands Tenant 
Advisory Counselling Service (cont'd) 

It was noted a similar request has been received from the 
Grandview Tenants' Association and it has been intimated that 
several other organizations will, be submitting delegation 
requests. 

MOVED by Aid. Rankin, 

THAT the delegation requests be granted. 

- CARRIED UNANIMOUSLY 

5. Convention Centre, New Stadium 

and Other Suggested Sundry Projects 

The Mayor, in a memo dated March 13, 1978, advised that, 
as indicated earlier, Mr. Iredale would prefer to have the 
opportunity of making a presentation to Council on the 
conceptual design for the north side of False Creek in about 
a month's time. This is to provide him the opportunity of 
giving the matter further consideration and putting together 
further information. The Mayor also noted that he has requested 
a report on this matter from the Director of Planning which 
should be before Council shortly for discussion. 

Council also noted a letter dated March 13, 1978, from 
Mr. W.R. Iredale, Rhone & Iredale Architects, setting forward 
the reasons for his request that his presentation be deferred 
for approximately one month. 

MOVED by Aid. Harcourt, 

THAT the memo dated March 13, 1978, from the Mayor and the 
letter dated March 13, 1978, from Mr. W.R. Iredale, be received. 

- CARRIED UNANIMOUSLY 


CITY MANAGER'S REPORTS 

A. MANAGER'S GENERAL REPORT 
MARCH 10, 1978 


Works & Utility Matters 
(March 10, 1978) 


The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Closure of Streets and Lanes in Camosun Bog area 

for Inclusion in Frank Buck Memorial Park 
CI. 2: Tender - Asphalts Liquid and Paving 
Cl. 3: Local Improvements on the 'Initiative Principle' 
and by 'Petition' 

Clauses 1, 2 and 3 

MOVED by Aid. Puil, 

THAT the recommendations of the City Manager contained in 
Clauses 1, 2 and 3 be approved. 

- CARRIED UNANIMOUSLY 

(Clause 3 was Carried Unanimously and by the Required 
Majority) 
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2. Replacement of Water Piping - 

Englesea Lodge 

20ij-6 Beach Avenue 


The Supervisor of Property and Insurance reports as follows: 

"Lots 2i|, 25 and 26, Block 71, D.L. l85 and Waterlot 
5ii-27 being 20i4.6 Beach Avenue is a ij-5-suite apartment 
building located on the waterfront side of Beach 
Avenue adjacent to the Stanley Park entrance. City 
Council on March I967 approved the acquisition of 

this property for the svm of $375,000.00 with 50^ of 
the purchase price to be provided from the Parks By-law 
Fund and the balance of $0% to be provided from the Land 
Purchase Fund -- this fund to be re-imbursed as far 
as possible from the annual net income after taxes 
from the Lodge. By further Resolution, Council, 
pending its demolition to continue to operate the 
property as an apartment until the Land Purchase Fund 
has been fully re-imbursed or for a period of 10 years, 
whichever is the greater. 

Upon acquisition, major renovations and deferred 
maintenance were carried out but these included only 
minor repairs to the plumbing system. Various repairs 
to the plumbing have since been carried out as leaks 
and stoppages have occurred but these are becoming 
too frequent and too expensive to continue. In co- 
operation with the City Water Works Department, a 
survey has been carried out to assess the extent and 
estimate the cost of replacing the remaining old 
piping in the building. While a firm cost cannot be 
determined an amount of $20,000.00 is considered to be 
a realistic estimate for this work (which amount has 
been confirmed by a plumbing contractor), with an 
additional amount of $[|.,000.00 required for restoration 
of the walls, floors etc. following the alterations 
and repairs. 

It is evident that the original piping in the building 
cannot be kept in repair during the remaining term of 
operation of Englesea Lodge. To continue to repair 
as breaks occur creates a considerable amount of 
disruption to the occupants of the premises and is a 
more costly procedure that an organized replacement. 

It is to be noted to December 3I, 1969, despite 
fairly large expenditures for deferred maintenance, a 
net credit of $14.0,376.53 has been realized on the 
Englesea Lodge operation. During 1970, the sum of 
$114., 300. 00 has been spent on the renovation to the 
parking area but the indication is that there will be 
a 1970 net surplus of $114., 000 . 00 . With the improvements 
to the plumbing, the City will have carried out all 
known preventive maintenance and no further major 
repairs are anticipated. 

Since May, 1969, the Water Works Department has carried 
out almost all the repair work on City-owned properties. 
They are familiar with the problem at Englesea Lodge, 
having done emergency repairs as they occured. 

It is RECOMMENDED that the Supervisor of Property and 
Insurance be authorized to proceed with the replacement 
of water piping and the restoration of walls and floors. 


continued . . . / 3 
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CITY IIANAGER'S REPORTS (cont'd) 

Building & Planning Matters 
(March 10, 1978) 


The Council considered this report which contains two 
clauses identified as follows: 

CI. 1: Lifetime Lease - #204-1575 West 16th Avenue 

(Mrs. Clara Lovett) 
CI. 2: Rezoning Application - 3655 West 10th Avenue 


Clause 1 

MOVED by Aid. Gibson, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 

Clause 2 

It was agreed to defer consideration of this Clause pending 
the hearing of a delegation later this day. 

For Council action, see page 13. 


Finance Matters 
(March 10, 1978) 

The Council considered this report which contains two 
clauses identified as follows: 

CI. 1: Tax Bills on Properties owned by the City 

of Vancouver 
CI. 2: POSER and RESER Expenditures 


Clause 1 

MOVED by Aid. Puil, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 

Clause 2 

MOVED by Aid. Harcourt, 

THAT this Clause be received for information. 

- CARRIED UNANIMOUSLY 


Personnel Matters 
(March 10, 1978) 

The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Attendance by Fire Chief at International 

Association of Fire Chiefs - Metropolitan Committee 
Cl. 2: Business Orientation Program 

CI. '3: Two Additional File Clerks, Health Department 


Clauses 1 and 2 

MOVED by Aid. Puil, 

THAT the recommendations of 
Clauses 1 and 2 be approved. 


the City Manager contained in 

- CARRIED UNANIMOUSLY 
cont'd, . . . 
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CITY MANAGER'S REPORTS (cont'd) 

Personnel Matters 
(March 10, 1978) (cont'd) 

Two Additional File Clerks, Health 
Department (Clause 3) 

It was agreed to defer consideration of this clause to 
later in the meeting to provide the Medical Health Officer the 
opportunity of answering questions from Council on this matter. 

For Council action, see page 12. 


Property Matters 
(March 10, 1978) 

The Council considered this report which contains four 
clauses identified as follows: 

CI. 1: Heritage Building - Roedde House, 

1415 Barclay Street 
CI. 2: Rent Review - N/W Corner Beach Avenue and 

Burrard Street 
CI. 3: Lease of Office Space at 515 West 10th Avenue 

for Charaplain Heights Development Group and 

Economic Development Department 
CI. 4: 475 Main Street - By-law Fines Collection and 

Police Offices 


Heritage Building - Roedde House, 
1415 Barclay Street (Clause 1) 

MOVED by Aid. Har court, 

THAT this Clause be deferred for consideration at the 
same time the report on Open Space East of Denman Street in 
the West End is before Council. 

- CARRIED UNANIMOUSLY 


Clauses 2 , 3 and 4 

MOVED by Aid. Bellamy, 

THAT the recommendations of 
Clauses 2, 3 and 4 be approved. 


the City Manager contained in 

- CARRIED UNANIMOUSLY 


STANDING COMMITTEE REPORTS 


I. Report of Standing Committee 
on Community Services , 
March 2, 1978 


The Council considered this report which contains eight 
clauses identified as follows: 

Strathcona, Thunderbird Community Recreation 
Youth Workers 

Sale of Surplus City Furniture & Equipment - 
Anna Wyman Dance Theatre 

Sale of Surplus City Furniture & Equipment 
to Non-Profit Organizations - 1976/1977 
Liquor Permit Application - 2052 King sway 
False Creek Neighbourhood Pub 
Emergency Services Implementation Committee 
Macs Milk Store, 1055 Denman Street 
Downtown Community Workers re Chronic Alcoholics 


CI. 

1: 

CI. 

2: 

CI. 

3: 

CI. 

4: 

CI. 

5: 

CI. 

6: 

CI. 

7: 

CI. 

8: 


cont'd. 
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Report of Standing Committee 
on Community Services, 
March 2, 1978 (cont'd) 


Strathcona, Thunderbird Community 
Recreation Youth Workers (Clause 1) 

MOVED by Aid. Rankin, 

THAT recommendations A, B and C of the Committee contained 
in this Clause be approved. 

(Deferred) 

MOVED by Aid. Brown, 

THAT consideration of these recommendations be deferred 
pending final budget review in respect of the Park Board; 

FURTHER THAT temporary funding be approved for the Youth 
Worker - Strathcona Youth Project up to the end of May, 1978. 

- CARRIED 

(Aldermen Bellamy, Harcourt, Marzari and Rankin opposed) 

Clauses 2, 3, 4, 6 and 7 

MOVED by Aid. Rankin, 

THAT Clause 2 be received for information and the 
recommendations of the Committee contained in Clauses 3, 4, 
6 and 7 be approved. 

- CARRIED UNANIMOUSLY 

False Creek Neighbourhood 
Pub (Clause 5) 


It was agreed to defer consideration of this clause pending 
the hearing of delegations later this day. 

For Council action, see page 13. 

Downtown Community Workers re 
Chronic Alcoholics (Clause 8) 

MOVED by Aid. Rankin, 

THAT recommendations A and B of the Committee contained in 
this Clause be approved after adding the following as recommendations 
C and D: 

"C. That the City initiate discussions with the Department 
of Human Resources on its policy re administration of 
welfare payments to chronic alcoholics, as well as 
details of how many chronic alcoholics on social welfare 
are currently being administered by the Department. 

D. That the Attorney-General be requested to appoint a 
special prosecutor and judge to handle the processing 
of persons under Section 64A of the Provincial Summary 
Convictions Act." 

- CARRIED UNANIMOUSLY 
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STANDING COMMITTEE REPORTS (cont'd) 

II. Joint Report of Standing Committees 
on Community Services and Finance & 
Administration, March 2, 1978 


The Council considered this report which contains two 
clauses identified as follows: 

CI. 1: 'Italian Spring Carnival' 

CI. 2: Civic Grants for Community Services 


'Italian Spring Carnival' 
(Clause 1) 


MOVED by Aid. Rankin, 

THAT the recommendation of the Committee contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 


Civic Grants for Community 
Services (Clause 2) 


MOVED by Aid. Rankin, 

THAT Council approve the 
by the Committees, subject to 
Social Planning Department: 

Organization 


following grants as recommended 
conditions outlined by the 


Committee ' s 
Recommendation 


Big Brothers of B.C. 

$ 29 

,288 

.00 

Big Sisters of Greater Vancouver 

23 

,970 

.00 

Boys' and Girls' Clubs of 

10 

,000 

.00 

Greater Vancouver 




Canadian Paraplegic Association 

30 

,000 

.00 

Crisis Intervention & Suicide 

18 

,702 

.00 

Prevention Centre 




Dugout Day Centre 

13 

,795 

.00 

Family Services of Greater Vancouver 

30 

,106. 

.00 

God's Rescue Mission 

2 

,200. 

.00 

(Aid. Brown, Kennedy & Puil opposed) 




3-H Society 

17 

,700. 

.00 

(Aid. Puil & the Mayor opposed) 




Handicapped Resource Centre 

11 

,465. 

.00 

Kiwassa Neighbourhood Services 

13 

,000. 

00 

Association 




Mental Patients Association 

28 

,049. 

00 

Meals on Wheels 

15 

,000. 

00 

MOSAIC (Community Translation and 

20 

,856. 

00 

911 Translation) 




Neighbourhood Services Association 

168 

,000. 

00 

(Aid. Puil & the Mayor opposed) 




New Hope Centre 

11 

,895. 

00 

Red Door Rental Aid Society 

39 

,055. 

00 

Rape Relief 

5 

,496. 

00 

St. James Social Service 

11 

,880. 

00 

(Aid. Kennedy opposed) 




Strathcona Children and Youth Services 

14 

,525. 

00 

Advisory Committee 




(Aid. Puil & the Mayor opposed) 




Vancouver Association for Children with 

18 

,675. 

00 

Learning Disabilities 




(Aid. Gerard, Puil & the Mayor opposed) 




Vancouver Community Legal Assistance 

23 

,000. 

00 


Society 

(Mayor Volrich opposed) 
Vancouver & District Public Housing 24,500.00 
Tenants' Association 


cont • d . 
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Civic Grants for Community 
Services (Clause 2) (cont'd) 

Organization Committee's 

Recommendation 


Vancouver Indian Centre 

$ 16 

,200 

.00 

(Aid. Puil opposed) 




Vancouver Neurological Centre 

20 

rOOO 

.00 

(Aid. Brown & Puil opposed) 




Vancouver Life Skills 

8 

,479 

.00 

(Aid. Puil & the Mayor opposed) 




Vancouver Richmond Association for 

16 

,705 

.00 

the Mentally Retarded 




Vancouver Second Mile Society 

5 

,500. 

00 

Western Institute for the Deaf 

11< 

000. 

00 

YWCA Pender Strathcona New Canadians 

17 < 

953. 

00 

YWCA Rooms Registry 

16 < 

,224. 

00 

(Aid. Kennedy & the Mayor opposed) 




YWCA Sunset 

18< 

337. 

00 


- CARRIED BY THE 
REQUIRED MAJORITY 

MOVED by Aid. Rankin, 

THAT a grant of $9,739.00 be approved to the ASK Friendship 
Society for Seniors. 

- LOST NOT HAVING 
RECEIVED THE 
REQUIRED MAJORITY 

(Aldermen Brown, Ford, Gibson and the Mayor opposed) 


MOVED by Aid. Ford, 

THAT funding for six months in the amount of 50% of 
$9,739.00 to the ASK Friendship Society for Seniors be approved, 
and in the meantime, staff report on the review of adult day 
care programs currently underway. Following this report, the 
grant to be further reviewed. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 


MOVED by Aid. Rankin, 

THAT a grant of $10,000.00 be approved to the B.C. Housing 
Foundation. 

- LOST NOT HAVING 
RECEIVED THE 
REQUIRED MAJORITY 

(Aldermen Brown, Ford, Gerard, Kennedy, Puil and 
the Mayor opposed) 

MOVED by Aid. Rankin, 

THAT a grant of $5,000.00 be approved to the B.C. Housing 
Foundation. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 

MOVED by Aid. Rankin, 

THAT a grant of $2,500.00 be approved to the Childrens 
Play Resource Centre. 

- LOST NOT HAVING 
RECEIVED THE 
REQUIRED MAJORITY 

(Aldermen Gerard, Kennedy, Puil and the Mayor opposed) 


cont 'd. 
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STANDING COMMITTEE REPORTS (cont'd) 

Civic Grants for Community 
Services (Clause 2) (cont'd) 


MOVED by Aid. Ford, 

THAT a grant of $11,972.00 be approved to the Chinese 
Community Library Service. 

- LOST NOT HAVING 
RECEIVED THE 
REQUIRED MAJORITY 

(Aldermen Brown, Gerard, Kennedy, Puil and the 
Mayor opposed) 

MOVED by Aid. Rankin, 

THAT a grant of $5,000.00 be approved to the Chinese 
Community Library Service. 

- CARRIED BY THE 
REQUIRED MAJORITY 

(Aldermen Brown and Puil opposed) 

MOVED by Aid. Marzari, 

THAT a grant of $15,525.00 be approved to the Community 
Information Centre. 

- LOST NOT HAVING 
RECEIVED THE 
REQUIRED MAJORITY 

(Aldermen Bellamy, Brown, Ford, Gerard, Gibson, 
Kennedy, Puil and the Mayor opposed) 

MOVED by Aid. Marzari, 

THAT a grant of $7,762.50 be approved to the Community 
Information Centre. 

- LOST NOT HAVING 
RECEIVED THE 
REQUIRED MAJORITY 

(Aldermen Brown, Ford, Gerard, Puil and the 
Mayor opposed) 

MOVED by Aid. Rankin, 

THAT no grant be approved to the Community Information 
Centre. 

- CARRIED 

(Aldermen Harcourt, Marzari and Rankin opposed) 

MOVED by Aid. Rankin, 

THAT a grant of $11,363.00 be approved to Crossreach. 

- LOST NOT HAVING 
RECEIVED THE 
REQUIRED MAJORITY 

(Aldermen Brown, Ford, Gibson and the Mayor opposed) 

MOVED by Aid. Ford, 

THAT funding for six months in the amount of 50% of 
$11,363.00 be approved to Crossreach, and in the meantime, 
staff report on the review of adult day care programs currently 
underway. Following this report, the grant to be further 
reviewed. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 


cont'd. 
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STANDING COmiTTEE REPORTS (cont'd) 

Civic Grants for Community 
Services (Clause 2) (cont'd) 

MOVED by Aid. Rankin, 

THAT a grant of $36,288.00 be approved to the Downtown 
Eastside Residents' Association. 

- LOST NOT HAVING 
RECEIVED THE 
REQUIRED MAJORITY 

(Aldermen Bellamy, Ford, Gerard, Gibson, Kennedy, 
Puil and the Mayor opposed) 

MOVED by Aid. Bellamy, 

THAT a grant of 2/3rds of $36,288.00 be approved to the 
Downtown Eastside Residents' Association for the salaries of 
two community workers, specif ically Ms. L. Davies and Ms. J. 
Swans on. 

- LOST NOT HAVING 
RECEIVED THE 
REQUIRED I4AJ0RITY 

(Aldermen Ford, Gerard, Kennedy, Puil and the 
Mayor opposed) 

MOVED by Aid. Ford, 

THAT a grant of $12,000.00 be approved to the Downtown 
Eastside Residents' Association for the salary of one 
community worker. 

- CARRIED BY THE 
REQUIRED I/IAJORITY 

(Aldermen Gerard, Kennedy and Puil opposed) 

MOVED by Aid. Rankin, 

THAT a grant of $10,591.00 be approved to the Marpole 
Oakridge Area Council Seniors Care Program. 

- LOST NOT HAVING 
RECEIVED THE 
REQUIRED MAJORITY 

(Aldermen Brown, Ford, Gibson and the Mayor opposed) 

MOVED by Aid. Ford, 

THAT funding for six months in the amount of 50% of 
$10,591.00 be approved to the Marpole Oakridge Area Council 
Seniors Care Program, and in the meantime, staff report on the 
review of adult day care programs currently underway. Following 
this report, the grant to be further reviewed. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 

The Deputy Director of Social Planning, in a memo dated 
March 9, 1978, advised that the Arbutus Work Incentive Society 
has withdrawn its grant application of $17,550.00 for the Mount 
Pleasant Work Incentive Program. 

MOVED by Aid. Marzari, 

THAT a grant of $12,540.00 be approved to the Social Planning 
and Review Council of B.C. 

- LOST NOT HAVING 
RECEIVED THE 
REQUIRED MAJORITY 

(Aldermen Bellamy, Kennedy, Puil and the Mayor opposed) 

MOVED by Aid. Rankin, 

THAT a grant of $9,540.00 be approved to the Social Planning 
and Review Council of B.C. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 

cont ' d . . . . 
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STANDING COMMITTEE REPORTS (cont'd) 

Civic Grants for Community 
Services (Clause 2) (cont'd) 


MOVED by Aid. Marzari, 

THAT a grant of $26,635.00 be approved to the Vancouver 
Status of Women. 

- LOST NOT HAVING 
RECEIVED THE 
REQUIRED MAJORITY 

(Aldermen Brown, Ford, Gerard, Kennedy, Puil 
and the Mayor opposed) 

MOVED by Aid. Bellamy, 

THAT a grant of $13,318.00 be approved to the Vancouver 
Status of Women. 

- LOST NOT HAVING 
RECEIVED THE 
REQUIRED MAJORITY 

(Aldermen Brown, Kennedy, Puil and the Mayor opposed) 

MOVED by Aid. Bellamy, 

THAT a grant of $25,000.00 be approved to the Vancouver 
Volunteer Centre. 

- LOST NOT HAVING 
RECEIVED THE 
REQUIRED MAJORITY 

(Aldermen Ford, Harcourt, Kennedy, Puil & the Mayor opposed) 

MOVED by Aid. Ford, 

THAT a grant of $10,000.00 be approved to the Vancouver 
Volunteer Centre for volunteer development. 

- CARRIED BY THE 
REQUIRED MAJORITY 

(Aldermen Kennedy, Puil and the Mayor opposed) 

MOVED by Aid. Rankin, 

THAT a grant of $6,000.00 be approved to the Vocational 
Counselling Service. 

- LOST NOT HAVING 
RECEIVED THE 
REQUIRED MAJORITY 

(Aldermen Brown, Ford, Harcourt, Kennedy, Puil and 
the Mayor opposed) 

It was noted that the Committee had deferred the grant 
application of the YWCA Co-op Homes for Single Parents to today's 
meeting of Council to give the Director of Social Planning an 
opportunity to provide additional information. 

In a memo dated March 10, 1978, Ms. R. Shearer, Social 
Planner, provided additional information on this grant request. 
The memo stated that the Social Planning Department has 
recommended no grant as it feels this matter is clearly the 
responsibility of the Ministry of Human Resources and the Ministry 
of Housing. 

MOVED by Aid. Rankin, 

THAT a grant of $21,736.00 be approved to the YWCA Co-op 
Homes for Single Parents. 

(Referred) 

MOVED by Aid. Brown, 

THAT the above motion be referred to the Standing Committee 
on Community Services for further report from the Director of 
Social Planning on Provincial Government funding of this 
program. 

- CARRIED UNANIMOUSLY 


cent ' d . 
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STANDING COMMITTEE REPORTS (cont'd) 

Civic Grants for Community 
Services (Clause 2) (cont'd) 

MOVED by Aid. Rankin, 

THAT recommendation A of the Committee contained in this 
Clause be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Rankin, 

THAT recommendation B of the Committee contained in this 
Clause be approved as varied by Council this day. 

- CARRIED UNANIMOUSLY 


CITY MANAGER'S REPORTS (cont'd) 

Personnel Matters 
(March 10, 1978) (cont'd) 

Two Additional File Clerks, Health 
Department (Clause 3) (cont'd) 

Earlier this day. Council deferred this clause to provide 
the Medical Health Officer the opportunity of answering questions 
from Council. The Medical Health Officer responded to questions 
from Council on Provincial funding of these two additional 
positions. He indicated that he is presently in active discussion 
with the Provincial Government in an effort to establish 
administrative overages for both the long term and home care 
programs. However, he cannot guarantee at the present time that 
these two additional positions would be funded. 

MOVED by Aid. Rankin, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED 

(Aldermen Brown and Puil opposed) 


The Council recessed at 3:55 p.m., and following an 
'In Camera' meeting in the Mayor's Office, reconvened in 
open session in the Council Chamber at 4:50 p.m., with the 
Scime members present. 
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DELEGATIONS 

Building & Planning Matters 
(March 10, 1978) 


Rezoning Application: 3655 West 10th Ave., 
Lot 12 Amended, Block 55, D.L. 540, Plan 229. 
(Clause 2) 


In considering the above clause Council received a delegation 
from Mr. I. R. Gordon, of Gordon Import Autos Ltd., the applicant, 
who gave details and spoke in support of this application. 

MOVED by Aid. Puil 

THAT the recommendation of the City Manager, as contained 
in this clause be approved and, therefore, the application not 
be granted . 

- CARRIED UNANIMOUSLY 


Report of Standing Committee 
on Community Services 
(March 2, 1978) 


False Creek Neighbourhood Pub 
(Clause 5) 


Council considered the above clause and in this regard heard 
a delegation from Mr. R. Fenton, a member of the False Creek 
Interim Residents' Council, requesting adjournment on the matter 
so that the organization could discuss with the applicant such 
matters as parking problems, noise problems, community use of pub 
space, etc. 

Council also heard from f>lr. J. Munsie, solicitor of the 
applicant Mr. Fearnside, advising that his client had conformed 
with all City regulations, had communicated with the False Creek 
Interim Residents' Council in the Fall of last year and no 
disapproval had been given to the pub application until this time. 
Mr. Munsie, therefore, urged Council not to adjourn the application 
as it would cause substantial economic hardship to his client. 

A representative from the Uptown Kiwanas Club briefly addressed 
Council also suggesting adjournment. 

MOVED by Aid. Rankin 

THAT the recommendation of the Committee, as contained in 
its report dated March 2, 1978, be approved. 

- CARRIED UNANIMOUSLY 


Freedom of the City; Jean Coulthard 

At this point in the proceedings the Mayor announced that 
Council, 'In Camera', had unanimously granted the Freedom of the 
City to Miss Jean Coulthard who has made an outstanding contrib- 
ution to music in Canada. A benefit recognition night at the 
Queen Elizabeth Playhouse on Sunday, April 2nd, 1978 will be 
given Miss Coulthard, the proceeds from which will go to provide 
scholarships for promising students. 


The Council recessed at 5:15 p.m. to 
reconvene in the Council Chamber at 7:30 p.m. 


Board of Administration, November 20, 1970 . . (PROPERTIES) 


Item No. 2 cont'd 

in Englesea Lodge, utilizing the services of the City 
Waterworks Department, at an estimated total cost of 
$24,000.00, chargeable to Account Code #h,2Sl / - , 
as a charge against the 1971 gross revenues." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 


fOUOOmoNsEEp^ffj, 


Regular Council, March 14, 1978 


453 

14 


The Council, in Committee of the Whole, 
reconvened in the Council Chamber at 
7:30 p.m., with Mayor Volrich in the Chair 
and the following Members present: 


PRESENT : Mayor Volrich 

Aldermen Bellamy, Brown, Ford, 

Gerard, Gibson, Harcourt, 
Kennedy, Marzari, Puil 
and Rankin 


CLERK TO THE COUNCIL: D.H. Little 


DELEGATIONS (Cont'd) 


Citizens' Lobby for Jobs 


The Council received the following delegations on the 
matter of the unemployment situation, requesting Council give 
its support when the organizations travel to Victoria on March 
30, 1978, to lobby the Provincial Government for jobs. A 
number of proposals to create work were contained in the briefs. 


Mr. CP. Neale - Vancouver & District Labour Council - 

brief filed 

Mr. M. Kaufman - Committee of the Unemployed - brief filed 

Mr. B. Yorke - Committee of Progressive Electors - 

brief filed 

Mr. G. Gigg - Revolutionary Workers' League - brief filed 

Ms. Punam Khosla - B.C. Students' Federation - brief filed 

Ms. Libby Davies - Downtown Eastside Residents' Association - 

brief filed 


The Mayor advised those present of a meeting which 
he had with the Prime Minister and the Minister of Finance, 
and letters he had recently written, as President of the Federation 
of Canadian Municipalities and as Mayor of the City, to the 
Minister of Finance in Ottawa concerning federal works programs 
for municipalities. Several specific projects for the City 
were briefly described. 

In the Vancouver & District Labour Council's brief it was 
proposed that the Park Board could consider extending the opening 
hours of park refreshment stands during Spring and Summer, as 
well as additional concession stands. Other examples involving 
Park Board facilities were listed. The Mayor suggested that 
these proposals should be referred to the Park Board for comment. 

MOVED by Aid. Rankin 

THAT this Council endorse the "Citizens' Lobby for Jobs" 
representation to the Provincial Government in Victoria on March 
30, 1978. 

- CARRIED 

(Aid. Gerard, Gibson, Puil and the Mayor opposed) 


MOVED by Aid. Rankin 

THAT the Council appoint its representatives to accompany 
the 'Lobby for Jobs' group to the Provincial Government in 
Victoria on March 30, 1978. 

- LOST 

(Aid. Bellamy, Brown, Ford, Gerard, Gibson, Kennedy, 
Puil and the Mayor opposed) 


Cont'd 
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Citizens' Lobby for Jobs (Cont'd) 

MOVED by Aid. Har court 

THAT the Council prepare specific proposals involving job 
opportunities and job creation programmes for presentation to 
the Provincial Government as soon as possible. 

FURTHER THAT the Mayor and other Council representatives 
proceed to Victoria to present the City's position. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt 

THAT the submissions made this day be received and filed. 

- CARRIED UNANIMOUSLY 

Living Conditions in the Downtown Eastside 

Council received a delegation from Ms. Jean Swanson 
representing D.E.R.A. concerning living conditions in the 
downtown eastside area. Ms. Swanson filed a brief dated 
March 14, 1978 on the topic. 

Council also had before it a report dated March 2, 1978 
from the Community Services Committee, which contained a number 
of recommendations proposed by D.E.R.A. and concluded with the 
following recommendation from the Committee: 

That given the current vacancy rate in 
the Downtown Eastside, that the City 
Medical Health Officer proceed with more 
stringent enforcement of the Lodging 
House By-law and that the Medical Health 
Officer report to the Community Services 
Committee on the number of premises in 
the Downtown Eastside area which do not 
currently meet the Lodging House By-law. 

A further report, dated March 7, 1978 from the City 
Manager was noted, in which the Medical Health Officer commented 
on D.E.R.A' s recommendations and recommended against adoption 
of four of them. The Medical Health Officer, who was present 
in the Chamber, gave further details of the problems encountered 
by his department and answered various questions put by Members 
of Council. He emphasized the real area of concern is much 
broader than the section in which D.E.R.A. has involved itself 
particularly. The broader area is from Broadway to the 
waterfront, Burrard to Clark Drive. 

The City Manager's Executive Assistant advised that the 
Social Planning Department has been asked to carry out a detailed 
examination of the housing conditions, number of rooms ^ etc., 
and will, along with the Medical Health Officer, submit a report 
on a total over-view of the situation with recommendations. 

MOVED by Aid. Ford 

THAT the Council appoint a special committee, chaired by 
Alderman Harcourt, to evaluate the situation in the Downtown 
Eastside area and submit recommendations to improve living 
conditions . 

- LOST 

(Aid. Bellamy, Gerard, Marzari, Puil, Rankin 
and the Mayor opposed) 

MOVED by Aid. Puil 

THAT this whole matter be deferred pending receipt of 
the detailed report already instructed by the City Manager, it 
being understood the comments and recommendations of the Medical 
Health Officer will take fully into account the general discussion 
of the matter by Council this day. 

- CARRIED 

(Aid. Bellamy, Marzari and Rankin opposed) 
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Site for Kivan Boys' and Girls' Club 

The Council received a delegation from Mrs. B. deVallez 
representing 'Kivan on Robson Park' Committee, speaking in 
support of locating the Kivan Boys' and Girls' Club on Robson 
Park instead of the proposed site at 12th and St. Catherines. 

The Council noted a report, dated March 13, 197 8 from 
the City Manager giving the history of the matter and it was 
noted that, although the Council had endorsed the Robson Park 
site, the Park Board had not agreed with the decision and had 
suggested a number of alternate sites. The club had preferred 
the site at 12th and St. Catherines. 

MOVED by Aid. Puil 

THAT this whole matter be referred to the Planning and 
Development Committee to meet with the principals involved 
and urge agreement on the Robson Park site, failing which 
consideration be given to the purchase of a suitable adjacent site. 

- CARRIED UNANIMOUSLY 


RISE FROM COMMITTEE OF THE WHOLE 

MOVED by Aid. Bellamy 

THAT the Committee of the Whole rise and report, 


CARRIED UNANIMOUSLY 


ADOPT REPORT OF COMMITTEE OF THE WHOLE 

MOVED by Aid. Bellamy 
SECONDED by Aid. Gerard 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


BY-LAWS 

BY-LAW TO AMEND BY-LAW NO. 4450 
BEING THE LICENSE BY-LAW. 
(SELF-SERVE GASOLINE STATION 
AT 28 08 WEST BROADWAY) 


MOVED by Aid. Marzari 
SECONDED by Aid. Harcourt 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Marzari 
SECONDED by Aid. Harcourt 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the by-law. 


- CARRIED UNANIMOUSLY 


Regular Council, March 14, 1978 


ENQUIRIES AND OTHER MATTERS 


Parking in Bus Zones 

Alderman Brown enquired why motorists are being 

penalized for parking in bus zones 
during the transit strike. Mr. 
Ddbell advised that if parking was 
permitted it would create traffic 
problems and undertook to submit 
information to Alderman Brown. 


* * * * 


The Council adjourned at 10.55 p.m. 


* * * * 


The foregoing are Minutes of the Regular Council Meeting 
of March 14, 1978, adopted on March 21, 197 8. 



MAYOR 



CITY CLERK 


DEL. 2 
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PART REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


MARCH 2, 19 78 


A meeting of the Standing Committee of Council on Community Services 
was held on Thursday, March 2, 1978, in Committee Room No. 1, Third 
Floor, City Hall, at approximately 1:30 P.M. 


PRESENT: Alderman Rankin, Chairman 
Alderman Bellamy 
Alderman Gerard 
Alderman Marzari 

ABSENT : Alderman Ford 

COMMITTEE CLERK: H. Dickson 


CONSIDERATION AND RECOMMENDATION 

1 . Living Conditions in the Downtown Eastside 

The Committee had before it for consideration a brief dated 
February 15, 1978 (copy circulated) from the Downtown Eastside 
Residents' Association which complained that housing in the Down- 
town Eastside area of the City does not meet health, lodging 
house and maintenance by-laws . 

The brief contained a number of recommendations as follows: 

(1) That the Health Department should serve notice on all lodging 
housed operators and owners that washrooms, community kitchens, 
windows, and garbage areas are not exempt from the "thoroughly 
clean and wholesome" provisions of the by-law and that, after 
one warning, premises which do not comply with this provision 
be closed. 

(2) That when any premise is closed by the Health Department, 
tenants should be assisted in relocation by the City and 
refunded by rent owing them. 

(3) That the Health Department should start closing rooms which 
have inadequate light and ventilation. 

(4) That other by-law infractions should be dealt with by the 
Health Department on a "one chance is enough" basis. If 
the violation is included in the Standards of Maintenance 
By-law, we recommend that the City's workmen repair the 
premises in accordance with the by-law. 

(5) That the City declare in writing that decent housing in 
the downtown eastside is a high priprity for the City, 
and that the City support applications by non-profit 
groups to other levels of government for housing funds. 

(6) That Mayor Vol rich make a personal appeal to Andre 
Ouellet, for RRAP funds for hotels and rooming houses. " 

The brief included a list of some thirty-one Downtown 
Eastside premises with comments on the condition of each. 

Appearing before the Committee on this matter were repre- 
sentatives of the Downtown Eastside Residents' Association and the 
Director of Environmental Health. 


Continued . . 
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Part Report to Council Page 2 

Standing Coiranittee of Council on Community Services 
March 2, 19 78 


Clause No. 1 Continued 


Mr. B. Eriksen, President of D.E.R.A., advised the Coiranittee 
he is endeavouring to prove to senior government officials that 
housing is urgently needed in the Downtown Eastside in order to 
increase the chances of securing Federal urban renewal funds. 
D.E.R.A. is looking for a commitment from the City to either 
bring existing housing up to standard or replace existing housing. 
He pointed out that in many of the premises which do not meet 
standards, management is the main problem and he distributed to 
the meeting a further list of premises with comments on the con- 
ditions of each (copy on file in the City Clerk's office). 

The Director of Environmental Health distributed to the 
meeting a list of the first thirty-one premises which were named 
in the D.E.R.A. brief with comments by Health inspectors on the 
conditions of these thirty-one buildings. (Copy on file in the 
City Clerk's office.) 

The Director of Environmental Health indicated to the Committee 
that if the City was to strictly enforce the various by-laws, that 
approximately 70% of the buildings listed by D.E.R.A. would have to 
be closed. He further advised that working on a "one warning only" 
system would be impossible; that many building managers clean up 
their premises after inspections by the Health Department but 
these same buildings are then found to be in poor condition a few 
days later. He indicated that if Council wishes these premises to 
be closed, then the Health Department will do so. He also indicated 
that the Health Department would be willing to present the names of 
owners or operators of the worst premises to Council and Council 
could decide whether the owners or operators should be requested to 
appear to show cause why their licenses ^should not be revoked. 

During discussion, the Committee conceded it would be difficult 
to operate on a system of only one warning before a building is 
closed, but it did indicate that the Health Department should not 
wait six or seven months before issuing a closure order for non- 
compliance with City regulations; that perhaps a period of one 
month might be more realistic. 

In discussing Recommendation (4) of D.E.R.A. which suggested 
by-law infractions be dealt with by the Health Department on a 
"one chance is enough" basis, the Committee felt a time period 
should be fixed by the Health Department in discussions with the 
operator by which the premises must be brought up to standard, 
and failure to comply to such an order should then result in a 
closure order. 

The Director of Environmental Health responded that all 
Health Department orders have a time deadline and that the condi- 
tion of buildings fluctuates with various degrees of compliance. 

Following discussion, a recommendation that the six recom- 
mendations of D.E.R.A. be approved after amending Recommendation 
(4) to read as follows: 

"That other by-law infractions should be dealt with 
by the Health Department within a fixed time to be 
specified by the Medical Health Officer in discus- 
sions with the owner." 

resulted in a TIE vote and it is therefore submitted to Council 
for CONSIDERATION. 


Continued 


459 


Part Report to Council 


Page 3 


Standing Committee of Council on Community Services 
March 2, 19 78 


Clause No. 1 Continued 


And it was 
RECOMMENDED 

THAT given the current vacancy rate in the Downtown 
Eastside, that the City Medical Health Officer pro- 
ceed with more stringent enforcement of the Lodging 
House By-law and that the Medical Health Officer 
report to the Community Services Committee on the 
number of premises in the Downtown Eastside area 
which do not currently meet the Lodging House By-law. 


The meeting adjourned at approximately 3:30 P.M. 
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DEL- 2 (i) 

MANAGER'S REPORT 

DATE March 7. 1978 

TO: Vancouver City Council 

SUBJECT: Downtown Eastside Housing Brief from D.E.R.A. 

CLASSIFICATION: RECOMMENDATION 
The Medical Health Officer reports as follows: 

"A Brief from D.E.R.A. submitted to the Community Services Committee on March 2, 
1978 contained detailed complaints of 25 premises in the Downtown Eastside. 

All 25 premises were re-inspected prior to the March 2nd meeting. Although 
there was agreement with much of the information in the D.E.R.A brief, our 
inspectors found many complaints not valid and others overstated. Our detailed 
reports were circulated to all members present of the Community Services Committee 
on March 2, 1978. 

D.E.R.A. in the same brief also made 6 recommendations on page 4. The first 
four of these pertain to the Health Department. They are as follows: 

1. That the Health Department should serve notice on all lodging housed 
operators and owners that washrooms, community kitchens, windows and 
garbage areas are not exempt from the "thoroughly clean and wholesome" 
provisions of the bylaw and that, after one warning, premises which do 
not comply with this provision be closed. 

2. That when any premise is closed by the Health Department, tenants should 
be assisted in relocation by the city and refunded any rent owing them. 

3. That the Health Department should start closing rooms which have inadequate 
light and ventilation. 

4. That other bylaw infractions should be dealt with by the Health Department 
on a "one chance is enough" basis. If the violation is included in the 
Standards of Maintenance Bylaw, we recommend that the city's workmen repair 
the premises in accordance with the bylaw. 

The Health Department has administered the City's Lodging House Bylaw in the 
belief that Council wished a program of steady improvement of Downtown Eastside 
housing with closure of those premises which faTled significantly below the 
standard for the area or where the operators consistently refused co-operation 
in an upgrading program. The Department is equally aware that Council also 
wished to retain serviceable housing wherever practicable. 

The effect of Lodging House Bylaw enforcement is difficult to assess because 
of the effect of: 

(a) Fire bylaw enforcement often requiring major expenditure, and, 

(b) Continued ageing of old buildings that never were built to a satisfactory 
standard. 

The present situation is as follows: 

1. The Carlton and Vanport Hotels are under closure orders. 

2. The Cascade Rooms has recently been closed. 

3. Charges are pending against other Hotel operators. (6) 

4. Many empty lodging houses remain vacant. Approximately 600 rooms were 
identified (in April 1977) in empty buildings. There is no indication to 
us that they will be rehabilitated to provide housing. This total does 
not include hundreds of individual rooms within operating premises which 
are not in use since we declared them unfit. 
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5. Over the past five years there has been a reduction of lodging houses of 
400 premises out of approxtmately 1,000 operating in 1973. There has 
therefore been a population reduction in the downtown Eastside of about 
40%. 

6. The remaining accommodation is generally much above the standard of five 
years ago but remains unstable: premises satisfactory today can deteriorate 
rapidly within days because of a change in or relapse of operators or 
because of the actions of unmanageable tenants. There is no stability to 
the situation. Many premises are slowly carrying out renovations. Not 

all of these are fully sustained but neither are the conditions bad enough 
to warrant closure. 

7. It is unusual in Canada to have as vigorous a program to deal with sub- 
standard housing. Most cities operate on a "complaint Only" basis. The 
City Health Department now has five full time housing inspectors in the 
Downtown Core. 

My comments on the D.E.R.A. recommendations are as follows: 

1. Cleanliness - If the Health Department undertook closure following one 
warning only, few premises would be open six months from now. 

2. Assistance in relocation following closure notice - this is now carried 
out by the Social Planning Department. 

3. Closing of rooms with inadequate light and Ventilation '- In most premises 
about 50% of the rooms would be closed making the remaining rooms uneconomic 
to operate. Only front and rear rooms (of the typical long, narrow lodging 
house) have adequate lighting and ventilation. The light wells of the 
middle rooms are not sufficient to meet any reasonable standard. Five years 
ago the Health Department closed all rooms that were solely dependent on light 
and ventilation from (expanded) corridors. 

4. . "One chance is enough"enforcement - As with recommendation 1, there would be 

a wholesale closure. I have no comment on the Standards of Maintenance 
Bylaw. 

For the foregoing reasons, I recommend against the adoption of D.E.R.A. 's 
recommendations numbers one to four." 


The City Manager RECOMMENDS that the recommendation of the City Medical Health 
Officer be approved. 


FOR COONCiL ACTiGM SEE PAGE'S) A^.^ 
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MANAGER'S REPORT, MARCH 10, 1978 (WORKS: Al - 1) 


WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 


RECOMMENDATION 


1. Closure of Streets and Lanes in Camosun Bog area for Inclusion in Frank Buck 
Memorial Park - Blocks 41, 42 and 43, District Lot 139 

The City Engineer reports as follows: 

"On September 13, 1977, Council approved the recommendation of the Standing Committee 
on Planning and Development that the City retain ownership of the streets and lanes 
within the boundaries of the proposed park with a long term lease to the Provincial 
Government for park purposes. 

Following negotiation with the Provincial Government, the Minister of Environment 
has elected to lease the City-owned lots as well as the streets and lanes within 
the proposed park boundaries. It is now necessary for Council to pass a Resolution 
closing and stopping up the streets and lanes in order to legally lease the site. 

Therefore, I RECOMMEND that all the portions of street and lane shown hatched on the 
attached sketch be closed, stopped up and leased to the Provincial Government subject 
to the following conditions: 

(a) The term of the lease to be 99 years at a rental of $99.00 for the term to be 
paid in advance. 

(b) The streets and lanes so closed to be used for park purposes and become part 
of the Frank Buck Memorial Park. 

(c) The Provincial Government to include Block 41, District Lot 139, in the proposed 
park. 

(d) A right-of-way for utilities to be retained over all the streets and lanes so 
closed. 

(e) The provision of a 20-foot sewer easement centered 97.7 feet westerly from the 
westerly limit of Crown Street and extending from the southerly limit of;- the 
lane north of 22nd Avenue to the northerly limit of 23rd Avenue as shown on 
the attached sketch. 

(f) Any construction or change of grade on any of streets or lanes so closed or on 
the sewer easement mentioned in (e) above to first be approved by the City 
Engineer 

(g) Any costs to effect closure and proposed development to be borne by the 
Prt)vincial Government. 

(h) Upon reasonable notice streets and lanes are to be returned to the street system 
if they are required by the City for municipal purposes. 

(i) Any agreement to be satisfactory to the City Engineer and the Director of Legal 
Services." 

The City Manager RECOMMENDS that the foregoing recommendation of the City Engineer be 
^Pl>^oved, ***** 

2 . Tender No. 56-78-1 Asphalts Liquid and Paving 


The City Engineer and the Purchasing Agent report as follows: 

"Tenders for the above were opened by the City Manager on February 13, 1978, and 
referred to the City Engineer and Purchasing Agent for report. The officials 
concerned report as follows: 


cont ' d. 
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STANDING COrlMITTEE OF COUNCIL 
ON TRANSPOliTATION 
NOVEI-IBER 12. , 197c 


A meeting of the Standing Committee of Council on Transportation 
was held in the No. 1 Committee Room on Thursday, November 12, 
197c, at 9*30 a.m. The following members were present; 

PRESENT : Alderman ^'ilson. Chairman 

Aldermen Adams, Broome, Bird, Linnell, 

Rankin, Sweeney, Phillips and Hardwick 

ABSENT : His Worship the Mayor (On Civic business) 

Alderman Calder 

CLERK: M. James 


The Minutes of the meeting of October 29, 197^^, were adopted. 


PART I 

The following recommendations of the Committee are submitted to 
Council for consideration: 

RECOMMENDATIONS 

1. Regional District Report on Rapid Transit 

Report of the Chairman dated October 29. 1970 

At the meeting of the Standing Committee held October 29, 1970 
the Chairnsn of this Committee submitted a report dated October 
29, 1970 dealing with the Regional District Report on Rapid 
Transit. At that meeting of October 29 time did not allow the 
Committee to consider this report and the whole matter was 
referred to thepresent meeting of your Committee. 

At this meeting your Committee considered the first recommendation 
of the Chairman which is as follows: 

"I recommend that City Council advise the Regional 
District that they favour the District accepting 
transportation as a function of the Greater Vancouver 
Regional District." 

Also before the Committee at this meeting were extracts from 
the remarks made by the Minister of Municipal Affairs, the 
Honourable Dan Campbell at the Transportation Seminar conducted 
by the Vancouver Board of Trade which was held in the city on 
October 22nd , 1970 . 

Your Committee discussed the recommendation of the Chairman and 
the first comment made by the Minister of Municipal Affairs on 
the general matter of the Regional District and the function of 
transportation and 

RECOMMENDS that the City of Vancouver endorse the remark of the 
Minister of Municipal Affairs made at the Transportation Seminar 
by the Vancouver Board of Trade on the 22nd of October 1970; such 
remark is as follows: 

"That the Regional District of Greater Vancouver 
assume forthwith the responsibility for transportation 
planning and projections in the Greater Vancouver area." 


. . Cont'd. 
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Clause No. 2 continued ; 

General Information 

Three bids were received and based on a total estimated quantity for a one-year 
period the tendered prices are as follows: 

Item Shell Canada Imperial Oil Chevron Canada 

1. MC grades $ 51 700 $ 52 767 No Bid 

2. Emulsions No Bid No Bid $ 36 025 

3. 85/100 Grade $540 000 $556 320 $548 880 

The tender required that the stated discount and freight charges remain constant 
for the duration of the contract; however, the product price could fluctuate in 
accordance with changes in the Vancouver posted industrial prices. 

The working copy of the tabulation is on file in the Purchasing Agent's office. 
Funds for all purchases are provided in the Annual Revenue and Capital Budgets. 

The 7% Provincial Sales Tax is in addition to all prices shown in the report and 
tabulation. 


RECOMMENDATION 

The City Engineer and Purchasing Agent RECOMMEND acceptance of the bids as follows: 

Shell Oil Ltd. 

Item 1 - MC Grades 

At a total estimated cost of $ 51 700 

Item 3 - 85/100 Grades 

At a total estimated cost of $540 000 

Chevron Canada Ltd. 

Item 2 - Emulsions 

The only bid received at a total estimated cost of $36 025" 

The City Manager RECOMMENDS that the recommendation of the City Engineer and 
Purchasing Agent be approved, subject to a contract satisfactory to the Director 
of Legal Services. 

3. Local Improvements on the "Initiative Principle" and by 
"Petition" 

The Deputy City Engineer reports as follows: 

"First Step 

General 

As required by the Local Improvement Procedure By-law projects for: 

Light Standards 
Lane Lighting 

as shown on the attached schedule dated March 3, 1978, are advanced to Council on 
the 'Initiative Principle' and by 'Petition'. 


cent 'd . 
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(WORKS: Al - 3) 


Clause No. 3 continued ; 
Information on Projects 


(a) Local Streets Not Previously Lighted 

Less than 4% of the City's streets are without lighting. Fourteen projects 
are proposed on local residential and industrial streets. 

(b) Arterial Streets With Obsolete Lighting 

4th Avenue and 4th Avenue Diversion from Blanca Street to 4th Avenue is 
being advanced because the present lighting is obsolete, and inadequate 
for the traffic needs. This lighting, which is suspended from B.C. Hydro 
wooden poles, was installed at the City's expense 26 years ago. B.C. Hydro 
will install steel poles for support of trolley wires and street lights, 
and the wooden poles will be removed. The local improvement charge to 
abutting ovmers on this street will be the same as that payable by owners 
in similar zoning throughout the City. 

(c) Lane Lighting Projects 

Projects in this group have been selected on the recommendation of the 
Police Department and are being advanced on the initiative principle in 
accordance with the Council resolution of September 14, 1973. 

Street Lighting and Lane Lighting Projects by "Petition " 

Petitions, sufficiently signed by the abutting Property Owners, have been 
received by the City Clerk for each of these projects. 

Capital Funds 

Funds for the City's share of these projects are available in the balance of the 
1977 Street Lighting Capital Budget, and subject to the approval of Council, in 
the 1978 Basic Street Lighting Capital Budget." 

The Director of Finance reports as follows: 

"Second Step 

In accordance with the provisions of the Local Improvement Procedure By-law, I 
am submitting the Deputy City Engineer's Report dated March 3, 1978. 

The estimated total cost of these improvements is $257,516 and the City's share of 
the cost is $82,004. I have to report that the necessary financial arrangements 
can be made to carry out this work, subject to Council's approval of the 1978 
Basic Street Lighting Capital Budget." 


The City Manager has decided that it is desirable to undertake the projects 
referred to and RECOMMENDS that: 

(a) The reports of the Deputy City Engineer and the Director of Finance be 
adopted together with the details of the Second Step Report on file in 
the City Clerk's office. 

(b) The City-owned parcels shown on the list attached to the detailed Second 
Step Report for the Local Improvement projects be declared assessable. 

(c) 4th Avenue and 4th Avenue Diversion from Blanca St. to 4th Avenue and 

the lanes shown on the attached Schedule dated March 3, 1978 be designated 
"throughfares" for the purpose of Part II of the Local Improvement 
Procedure By-law. 

(d) The Court of Revision for the projects listed in the attached schedule 
dated March 3, 1978 be held at 7:30 P.M., Thursday, May 18, 1978. 


FOR COLiE^CIL ACTION SEE PAGE(S) ...i^.L..- 
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BUILDING AND PLANNING MATTERS 


RECOMMENDATION ; 

1. Mrs. Clara Lovett; Lifetime Lease 

The Director of Legal Services reports as follows: 

"Under the Residential Tenancies Act, no lease over three 
years may be entered into without the approval of City 
Council . 

Mrs. Lovett owned an apartment building at 1575 West 16th 
Avenue which she sold to Gloucester Court Ltd. on December 
31st, 1977. She occupied suite No. 204. 

Part of the agreement called upon Gloucester Court Ltd. to 
grant her a lease of suite 204 for the rest of her life. 
As this seems to fall under the Act, it requires Council 
approval. Under the particular circumstances it seems 
appropriate to grant such approval and I so recommend." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Director of Legal Services be approved. 


2. Rezoning Application: 3655 West 10th Avenue 
Lot 12 Amended, Block 55, D.L. 540, Plan 229 


The Director of Planning reports as follows: 

"An application has been received from Mr. I.R. Gordon of Gordon Import 
Autos Limited, requesting an amendment to Zoning and Development By-law 
No. 3575, whereby the property at 3655 West 10th Avenue be rezoned from 
RS-1 One-Family Dwelling District to C-2 Coirmercial District for the 
purpose of: 

'providing increased off-street parking for the adjacent 
automotive dealership to the west.' 

Site Description 

The site is located on the north side of 10th Avenue between Alma and 
Dunbar Streets, with a frontage along 10th Avenue of 44 feet and a depth 
of 125 feet, producing a total site area of 5,500 square feet. (See 
Appendix A). 

The site is zoned RS-1 One-Family Dwelling District and is presently 
developed with a one-storey plus cellar, single family dwelling, which 
appears to be in good condition. Lands to the west and north are zoned 
C-2 Conmercial District and are generally developed as such, with the 
exception of the lot immediately to the north of the site which is de- 
veloped with a ^h storey with basement single family dwelling. There 
is no lane (or dedication for lane purposes) separating the site from 
the northerly adjoining lot. Dedications have been made at various 
locations in this block but there is no through lane. To the west, 
between the site and Alma Street, are two lots owned by Gordon Import 
Autos Limited, the firm which proposes to redevelop the site for park- 
ing. 

The C-2 lands to the south, across 10th Avenue, are developed with a 
service station owned by Imperial Oil Limited. Lands to the east and 
south east of the site are zoned and generally developed as RS-1 One- 
Family Dwelling District. 


Cent • d 
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(BUILDING: A-4 


Clause 2 Cont'd 
Background 

Gordon Import Autos Limited has been involved in the development of 
both the south-east and north-east corners of the intersection at 
10th Avenue and Alma Street since 1937. The history of development 
in this area prior to June 1956 is difficult to trace as the Develop- 
ment Permit system did not come into existence until that year. How- 
ever, the Planning Department has been able to piece together this 
history through Building Permit files and Development Permits subse- 
quent to 1956. 

Gordon Import Autos Limited originally managed the gasoline service 
station on the south side of 10th Avenue in conjunction with their 
automobile sales and repair service. The station occupied Lots 1-4 
(Block 65) which were owned by Imperial Oil Company. In 1952, Gordon 

Brothers requested that Lot 5 to the east be rezoned from RS-1 to 
Commercial in order to accommodate their automobile dealership 
which had outgrown its floor space in the service station building. 
This extension in commercial zoning was granted by Council at a 
Public Hearing on October 21, 1952. The site was subsequently de- 
veloped with an automotive repair building, which was set back 30 
feet from the 10th Avenue property line. Drawings filed at that 
time indicate that the front portion of this lot (30 feet deep by 
33 feet wide) was reserved for the future development of a show- 
room. 

In 1954, Gordon Brothers made a second rezoning application to fur- 
ther extend the C-2 zoning on the south side of 10th Avenue onto 
Lot 6, another adjoining RS-1 zoned lot. The Town Planning Commis- 
sion and the Technical Planning Board recommended that this rezoning 
application be refused. Mr. John Gordon appeared before Council in 
support of the application and Council referred the application to a 
Public Hearing which was held on January 20, 1955. The rezoning was 
approved subject to the provision of a landscaped setback and an 
acceptable form of development. 

In reviewing a revised scheme of development in February 1956, the 
Technical Planning Board approved the proposal subject to the follow- 
ing conditions: 

(1) That the plan be amended whereby the 8" open space between 
the 1" X 8" cedar boards fence is reduced to not more than 
4" and such fence not to exceed 6 feet in height. 

(2) A suitable turn-around be provided on the property behind 
the landscaped strip when the building is erected on the 
site. 

(3) That the 24 foot setback be landscaped and maintained, with 
no advertising, signs, structures or vehicles erected or 
placed on the said landscaped strip. 

(4) That the future building conform with the same arrangements 
of setbacks and landscaping. 

(5) That curbs be installed behind the landscaped strip and along 
the easterly property line to protect the landscaped strip 
and fence. 


The applicant was also to ensure compliance with these conditions by 
entering into a suitable undertaking with the City. This agreement 
was signed on April 26, 1956 and the zoning change was enacted by 
Council on May 17, 1956. 

The Building Permit for the showroom proposed in the 1955 rezoning 
application was approved on June 4, 1956, with Lot 6 being used as 
a compound for the storage of new and used cars. However, in 1959 
a Development Permit Application to add a third building onto Lots 
1 - 4 was refused with a note from the Technical Planning Board that 
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Lot 6 had 'not been developed in accordance with the agreement exis- 
ting with the City of Vancouver'. The Development Permit file does 
not define the precise reason for this statement, but a sketch in- 
cluded with the inspection indicates that the lot was being used for 
the sale of used cars. 

Clarification from the applicant indicates that Lot 6 had been paved 
right to the 10th Avenue property line and was used for the display 
of new automobiles. The applicant has stated that when this contra- 
vention to the existing agreement was brought to the attention of 
the Company, the blacktopping was removed and the 24 foot landscaped 
setback along 10th Avenue refurbished. 

Between 1960 and 1972, Gordon Import Autos gradually moved their busi- 
ness to its present location on the north-east corner of Alma Street 
and 10th Avenue. In 1973, Imperial Oil Ltd. had the final remnants 
of the car dealership removed from the south side of 10th Avenue and 
the service station modernized. This development did not, and need 
not, have to comply with the previous agreement, which was only be- 
tween Gordon Brothers and the City, and was not registered against 
the property. The growth of the C-2 properties along the south side 
of 10th Avenue is similar to the request under the present rezoning 
application. 


Proposed Use 

The applicant has indicated that he wishes to remove the existing one- 
family dwelling and use the site for off-street parking. The appli- 
cant has further stated that he has no intention of erecting any type 
of structure on the property and would not provide additional vehicular 
access from 10th Avenue. It is important to note that once the rezon- 
ing is approved, the applicant could apply for a number of outright and 
conditional uses under the C-2 Commercial zoning such uses being, for 
example, offices, restaurant etc. 

Analysis 

The applicant was advised that off-street parking could be considered 
as a conditional use under the existing RS-1 One-Family Dwelling Dis- 
trict. However, the applicant indicated that he was not willing to 
maintain or provide the necessary front yard requirement (24 feet) 
which would alleviate the impact of this parking on the existing single 
family dwellings immediately to the east. 

A site inspection has shown that the current off-street parking spaces 
required for the auto dealership and repair service are being used for 
the storage of new automobiles and therefore are not available to cus- 
tomers. The rezoning, while possibly providing off-street parking, 
could lead to future illegal use of the site for storage of new autos 
as is the case with the current off-street parking. 

After reviewing the history and existing situation of this site, the 
Director of Planning is not prepared to approve the extension of this 
car dealership into the adjacent single family neighbourhood under a 
rezoning application or as a conditional use for parking under the 
existing RS-1 One-Family Dwelling District. There are several reasons 
for this position: 

1. The rezoning and proposed use (or alternative uses defined 
under C-2) would represent a further, unneeded intrusion 
of commercial development into the adjacent residential 
area. There is a general underutilization of C-2 proper- 
ties in this area for commercial purposes and therefore 
little need to expand. 

2. Examination of this commercial area as a part of the Kitsi- 
lano Conversion Areas previously lead the Director of Plan- 
ning to recommend the rezoning of these C-2 lands to C-2B 
Commercial. This action was intended to reinforce the 
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community oriented nature of this shopping area and encour- 
age good design and proper utilization of land. While the 
rezoning of existing C-2 lands was not supported by Council, 
the Director of Planning maintains that this commercial area 
is presently developed with many uses directly oriented to 
the local community. The existing automobile showroom and repair 
shop may be consistent with this character but an expanded busi- 
ness will accommodate a wider market and add further congestion 
to this commercial area. 

3. The single family dwelling which is presently developed on the 
site appears to be in structurally sound condition and should 
remain. The Director of Planning believes it inappropriate in 
this instance to demolish useful residential accommodation for 
the purpose of providing parking. 


Recoiranendation: The Director of Planning recommends that this 

application be not approved." 

The City Manager RECOMMENDS that the foregoing recommendation of the Director of 
Planning be approved. 


FOR COUNCIL ACTION SEE PAGc(S) 
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FINANCE MATTERS 

RECOMMENDATION 

1. Tax Bills on properties owned 
by the City of Vancouver 

The Supervisor of Properties and the City Treasurer and Collector 
report as follows: 

"Under By-Law #4805 (commonly known as the Advance Tax 
Billing By-Law) advance bills are issued on City-owned 
properties and delivered to the Properties Division 
for handling. City-owned properties are exempt from 
taxation and the majority of charges (only a portion of 
which show on the advance tax bills) are merely for 
local improvements and/or water rates. Payment is 
made by an internal transfer of funds. 

A number of administrative difficulties have arisen in 
handling these small amounts on the advance tax bills, 
and the Director of Legal Services has advised that this 
situation can be resolved by an amendment to Section 5 
of By-Law #4805. Such an amendment would permit the 
advance tax bills on those tax statements handled by 
the Properties Division to show a "Nil" amount, the 
total charge appearing on the regular tax statements 
issued later. 

It is recommended that the Director of Legal Services be 
requested to prepare a By-Law to amend Section 5 of 
By-Law #4805 to permit the advance tax bills on those 
tax statements administered by the Properties Division 
for the City of Vancouver to show a "Nil" balance." 

The City Manager RECOMMENDS that the foregoing recommendation 
of the Supervisor of Properties and the City Treasurer and 
Collector be approved. 


INFORMATION 

2. POSER and RESER Expenditures 

The Director of Social Planning submits information reports twice yearly 
to City Council on Departmental expenditures made from the Purchase of 
Outside Services (POSER) and Research (RESER) budgets. 

Status of Accounts January 1st to December 3l8t. 1977 

POSER BUDGET $39.600 

Community Facilities Survey Riley Park 
Survey of Manhattan Apartments 
Childrens Cultural Workshop Britannia 
Sunset Area Youth Project 

Transportation & Urban Resources Study (PYEP) 
Training Program for residents at the Stanley and 

New Fountain Hotel 
"Private Money/Public Art - Promotion of Arts in Vancouver" 


Study. 3,350 

Neighbourhood Entertainment Program 3,000 
Childrens Place - Pre-school centre for mentally, 

physically handicapped children (start up) 4,000 
Community Ticket Distribution in connection with Heritage 

Festival 1,000 

Special Design Consultant for Urban Reader Vol.5 #3 1,013 
Yoimg People's Festival Consultant for Capt.Cook 

Bi-Centennial Celebrations 3,000 


Expenditure 

$ 2,500 
2,500 
1,300 
2,500 
2,328 

250 
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Assessment of application to participate in Young 

People's Festival 2,000 
Children's Cultural Workshops 690 


$29,431 


RESER BUDGET $29.000 

Social Economic Profile of Granville Mall 450 
Non Users Survey of Lions I. D. Transportation Service for 

the Disabled 125 

Survey of Social Planning Departments issues and projects 250 

Tenant Survey of Manhattan Apartments 175 

Hastings Sunrise Area Community Profile Study 4,500 
Research into possible uses of Historial Production and 

the play "1792 etc." 3,000 
Feasibility Study for proposed Childrens Centre of the 

Arts and Science 3,000 

Research into Community Festival Programs 1978 1,000 

Downtown Health & Fitness Facilities Study 1,500 
Researching cost of merging the Social Planning and 

Planning Libraries 50 

Study on the Needs & Programs of the Handicapped Homebound 1,200 

Survey on Downtown Eastside Housing Inventory 700 
"Organizational Development Project" for Britannia 

Community Centre 2,200 


$18,150 


Detailed information about the projects and studies listed above are 
available in the Social Planning Department. 

The City Manager submits the foregoing report of the Director of 
Social Planning for Council's INFORMATION. 


FOR COUNCIL ACTION SEE PAGE(S) 
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PERSONNEL MATTERS 


RE COMMENDAT I ON 


1. Attendance by Fire Chief at Metropolitan 

Committee Meeting - International Association 
of Fire Chiefs 


The City Manager reports as follows: 


Each year in a selected city in North America, the International 
Association of Fire Chiefs sponsors a meeting of the Association's 
Metropolitan Committee. Through panel discussions and guest 
speakers, participants are afforded the opportunity to gain up- 
to-date technical data on new procedures and systems that have been 
introduced within the fire prevention and defence community during 
the past year . 

Fire Chief Konig has advised me that he is of the opinion that 
the information provided at these meetings is extremely worthwhile 
and provides him with the opportunity to gain valuable information 
which might not necessarily be available otherwise. Chief Konig 
has attended, at his own expense, all Metropolitan Committee 
meetings for the past eight years. 

This year, the Committee is holding their annual meeting in Hawaii, 
from April 24th to April 27th inclusive, and Chief Konig has been 
requested to attend as a guest speaker on the subject of "Mobilizing 
Fire Safety Expertise in Your Community" . 

Total costs to have Chief Konig attend the Metropolitan Committee 
are estimated at $812.00 (including $50.00 registration fee) 
and five days leave of absence with pay. The Comptroller of 
Budgets advises that this amount is available from Appropriation 
7090/929 - Travel of City Officials. 

Because of the valuable information that Chief Konig has derived 
from previous meetings and in view of the request to have him 
attend as a guest speaker, the City Manager RECOMMENDS that approval 
be given to have Chief Konig attend the Metropolitan Committee 
Meeting in Hawaii from April 24th to 27th inclusive. 

2 . Business Orientation Program 

The lirector o£ Personnel Services reports as follows: 

"The Vancouver Chapter o£ the Administrative Management Society is 
again sponsoring a one-week on-the-job training programme for 
selected students from the Commercial Departments of Vancouver 
Secondary Schools, April 17-21, 1978. This is the same programme 
which has been approved by Council in past years. 

The students will work as trainees with no salaries, fees or other 
considerations to be offered or paid. The parents of the students 
sign a release which absolves the employer from any responsibility 
for accidents. In many cases, the parents provide their own insur- 
ance coverage for the student. The plan is of great value in 
providing the students with practical experience and also acquaints 
us with potential candidates for beginning clerical jobs at gradua- 
tion time. 

Several City Departments and the Vancouver Municipal and Regional 
Employees' Union indicate their willingness to co-operate with the 
Administrative Management Society in their Business Orientation 
Programme for students. 

I therefore recommend that the City co-operate with the Vancouver 
Chapter of the A. M.S. by utilizing students as outlined above." 

The City Manager RECOMMENDS that the above recommendation of the 
Director of Personnel Services be approved. 

cent ' d . . . . 
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3 . Two Additional File Clerks, Health Department 

The Medical Health Officer reports as follows: 

"The Canada Works program - Management Information Systems Development - 
Health Department, Project #1347-DX-5, which was submitted by the City 
of Vancouver to the Federal Department of Manpower and Immigration, was 
approved for funding for the period July 4, 1977 to June 23, 1978. 

The Project staff consists of one (1) Clerk Typist III, who serves as 
Co-Ordinator of the Project, and four (4) Clerk Typists II. The primary 
objectives of the Project are: 

(a) To set up a Central Records System for the Central Office of the 
Vancouver Health Department, encompassing all active records 
generated by the various divisions of the Vancouver Health 
Department; 

(b) To set up a condensed version of the Central Records System at each 
Health Unit of the Vancouver Health Department; 

(c) To assume responsibility, until filing personnel can be hired, for 
maintaining proper records management procedures for the Central 
Records System; 

(d) To remove all inactive records from the files of the Central Office 
and the Health Units for storage in the City Records Centre. 

The consultant on this project is Mr. John Chang, Records Manager, 
Archives & Records Division of the City Clerk's Department, who has given 
us considerable assistance and advice in the establishment of a workable 
records system. 

In order to ensure the continued efficient operation of the records 
system, it is essential that two (2) filing clerk positions be established, 
on a temporary basis in the first instance, as from April 1, 1978 to 
December 31, 1978 - the first position to be classified as a Clerk Typist III 
and the second as a Clerk Typist II. 

At least a three-month training period will be required and it should develop 
with the final period of the job creation filing project team now working 
(The project ends June 23, 1978). 

It is recommended that an open-shelf filing system be established, and the 
following equipment and supplies will be required: 

Item 1(a) Two runs - 132" long, single faced, 78" high 
(legal size, open-shelf filing) 


1(b) One run - 90" long, single faced, 78" high 
(legal size, open-shelf filing) 


$ 1,700.00 


1(c) Three (3) retractable work shelves 
2. File supplies 1,000.00. 

The total estimated costs are as follows: 

Position Apr. -Dec. '78 


Annual 


Recurring 


One (1) Clerk Typist III, $886/month 

Pay Grade 13, 1977 rate $ 7,974.00 $ 10,632.00 

One (1) Clerk Typist II. $785/month, 7,065.00 9,420.00 
Pay Grade 9, 1977 rate 

Fringe benefits (131^%) 2,031.00 2,707.00 

Equipment & Supplies 2,700.00 


$ 19,770.00 $ 22,759.00 

cent ' d . 
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ON TRANSPORTATION 2 

NOVEMBER 12, 1970 

Clause 1 Continued 

and FURTHER RECOMMENDS that the Council of the City of Vancouver 
so advise the Greater Vancouver Regional District. 


It was agreed by the Committee that the balance of the report 
of the Chairman dated October 29th would be considered at the 
next meeting of the Standing Committee. 

PART II 


The following actions of the Committee are submitted to Council for 
INFORMTION 

2. System of Rapid Transit 

The Columbia Rapid Transit Lines Limited 

On October 2Cth, 1970 Council received and considered a letter 
from Columbia Rapid Transit Lines J-imlted which re^^uested the 
opportunity of introducing its system of rapid transit to the 
City of Vancouver. Council at that meeting referred the request 
to your Standing Committee on Transportation with the instruction 
that arrangements be made to hear a delegation from the Company. 

At this meeting of the Committee Mr. Robert Craig, representing 
Columbia Rapid Transit Lines Limited submitted an undated brief 
to the Committee which detailed the proposal of the Company. 

The Company proposed the development of a monorail rapid transit 
line from Project 2CC to the Vancouver International Airport with 
various stops enroute. The proposed stops suggested at the 
moment are Arbutus and Broadway, Arbutus and 25th Avenue, hist 
and the Boulevard, and h9th and Arbutus. The fares suggested by 
the company would be '|1.C0 for the complete trip from Project 200 
to the Airport, 35$z! from Broadway to Project 200, and SO)/!' from 
i|-9th Avenue to Project 200. 

The company stated that they had made arrangements for interim 
financing of the cost of the line (estimated at ^35-^^^ million) 
at current rates of Interest. 

Also present with Mr. Craig was Mr. S. Burnsed of Seattle, Washing- 
ton, a representative of the company In that city. 

Mr. Craig suggested to the Committee that It would be economically 
feasible for the company to build the line and establish the line 
as an operating transportation system and then transfer ownership 
by some financing arrangement to the City of Vancouver. Mr. Craig 
suggested that their studies would show that this particular trans- 
portation system would be a lucrative portion of the rapid transit 
system in the city and In all probability would pay for itself In 
a very few years. However, If other lines other than this one were 
added, this line, because of Its potential to earn profit, could be 
used to subsidize other lines in the city. 

The Committee members addressed q^uestions to Mr. Craig and Mr. 
Burnsed re the technical aspects of the monorail system and after 
serious discussion with Mr. Craig and Mr. Burnsed, thanked the 
gentlemen for their appearance. 


Cont'd. 
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The Medical Health Officer recommends that: 

(a) One (1) position of Clerk Typist III and one (1) position of Clerk 
Typist II be established on a temporary basis from April 1, 1978 to 
December 31, 1978; 

(b) The Director of Personnel Services be directed to review and classify 
immediately the two (2) positions of Clerk-Typist III and Clerk- 
Typist II - the effective date of classification to be April 1, 1978; 

(c) The sum of $19,770.00 be approved in advance of the 1978 operating 


However, a large part of this workload relates to administration of programs 
partially sipported by the Provincial Govemitent. The positions should 
remain terporary for a limited period mtil suitable Provincial funding 
for administration costs is obtained. 

The City Manager notes that it is almost certain that the Medical Health 
Officer will subsequently recotnend these positions be made permanent. 
The Administrative Analyst has reviewed the proposal and supports it on 
the basis of present Health workload. 

The City Manager RECOMMENDS that the foregoing report of the Nfedical Health 
Officer be approved. 


budget. 
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PROPERTY MATTERS 

INFORMATION 


1. Heritage Building - "A" Category - 
Roedde House - 1415 Barclay Street 
Lot 19, Block 45, D.L. 185 

The Supervisor of Properties reports as follows: 

"City Council, at the request of the Board of Parks and Recreation, 
instructed the Supervisor of Properties to "Investigate and report 
to Council on the use and cost of upgrading and operating the old 
Roedde House, in view of its category 'A' heritage designation." 
Located at 1415 Barclay Street and legally described as Lot 19, Block 
45, B.L. 185. 

Pour options appear to be open as possible uses for the building. The 
Parks Board in their coimmmication has suggested that it mi^t be used 
as a Museum. Other options would be that it be put to some commercial 
use such as Restaurant, Architects or Lawyer's office, or it could be 
retained in its present use as rental hoxising accommodation. The final 
use would be that of Caretaker's quarters with public washrooms installed 
in a basement. 

A preliminary estimate to rehabilitate and restore the building has been 
compiled as follows: 

a. Raise building and install concrete foundation basement and 
new support timbers. 

Minimum $24,000.00 

b. Alter building to improve appearance as heritage structure 

Carpentry $18,000.00 

c. Plumbing - renew $ 3,600.00 

d. Heating - improve $ 2,500.00 

e. Electrical $ 4,500.00 

f . Sprinkler System $ 8,500.00 

g. Painting $ 5,500.00 

h. Landscaping & Parking $ 6.000.00 

Minimum Estimate $72.600.00 

*Plus Architect's plans and fees. 

It is to be noted that the estimate has been calculated on the basis of 
replacement of materials and not reproduction. To reiterate, as no 
definite plan has been established to date for use of the building, the 
requirements and costs would vary with the different options. The Roedde 
House is sit\iated on a park site and it appears to be impractical to move 
it off this block, but when the Parks Board develops the block as park, 
the house should be re-sited to make the best use of the land for park and 
enhance the appearance of the building. 

The operating costs of the house would not be significant if the property 
were leased as Restaurant, Office, or housing, as these costs would 
be taken into account when arranging a Lease. If it were used as a Museum, 
the costs would be significant, but depend upon the days and hours of 
operation and whether a charge were made for admittance. 

This estimate can be used as a general guide only. The difi^l^ent uses would 
require different alterations and in the case of a caretaker 'a^ unit 
and public washrooms would req\iire considerably hi^er plumbing" and 
alteration costs. 
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It has recently come to our attention through discussions with Mr. 
Rob Watt, Curator of the Centennial Museum, that both the Vancouver 
Historic Society and the Arts Council Heritage Committee are 
interested in preservation of the Roedde House. Mr. Watt is the 
President of the Vancouver Historical Society and is enthusiastic 
about preservation of the house. 

The Arts Council Heritage Committee has committed a $500.00 grant 
for a restoration Architect to study the cost of restoring the 
exterior and renovating the interior. Their aim is to preserve the 
house, if the study proves it feasible, through private donations with 
a minimum of Civic funds required. The initial feeling is that there 
could be a multi use for the building with the foyer and the parlor 
on the main floor being restored and used as a community facility, 
the second floor remodelled and possibly used as offices for income 
purposes with the basement as Caretaker's quarters. In this way, it 
is envisaged that the property could be self-supporting." 

Comments of the Vancouver Heritage Advisory Committee 

At its meeting on February 27, 1978, the Heritage Committee con- 
sidered the above Manager's report. The following is an extract 
of the minutes of the meeting: 

"The Committee considered a draft Manager's report 
on the Roedde House, 1415 Barclay Street outlining 
the cost of renovations, and possible uses of the 
restored building. 

The Committee observed that as an owner of Heritage 
buildings , the city should set an example for other 
owners by preserving its buildings. 

It was therefore 

RESOLVED that the City of Vancouver should be en- 
couraged to proceed with the upgrading of the 
Roedde House in consultation with a restoration 
architect. 

The City Manager submits the foregoing report of the Supervisor 
of Properties and the comments of the Vancouver Heritage Advisory 
Committee to Council for INFORMATION. 

RE COMMENDATI ON 

2 . Rent Review of City Property - 
N.W. Corner of Beach Avenue and 
Burrard Street ._ 


The Supervisor of Properties reports as follows: 

"City Lot C, Block 14, D.L. 185, is leased to Gordon Lee Horie 
for 15 years from January 1, 1973, for parking purposes at a 
base rent of $192.00 per month, plus additional rent in the 
amount by which 70% of the gross exceeds $4,200.00 per year. 

The rent is subject to review as of January 1, 1978, and after 
negotiation, the following agreement has been reached :- 

A. The base rent to be increased to $250.00 per month as of 
January 1, 1978. 

B. In addition, for any calendar year, the Lessee to pay to 
the City the amount by which 70% of the gross receipts 
derived from the operation exceed $3,000.00 in any calendar 
year. 

cont ' d . . . . 
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Clause No. 2 continued: 


C. The Lessee to have the same right as the City in that he 
can give the City 12 months notice to cancel the lease. 

D. The City to approve the Assignment of the Lease to Trans 
Marine & Dock Ltd., and a sub- lease from Trans Marine & 
Dock Ltd., to the Essington Sternwheeler Wharf Ltd., 
subject to the assignee agreeing to the head lease being 
amended as detailed above. 

The Supervisor of Properties considers the agreement realistic." 

The City Manager RECOMMENDS that the recommendation of the Supervisor of 
Properties be approved. 

3. Lease of office space at 515 West 10th Avenue 
for champlain Heights Development Group and 
Economic Development Department 


The Supervisor of Properties reports as follows: 

"On October 25, 1977, City Council approved a report from 
the Director of Permits and Licenses dated October 21, 1977, 
which contained in part, a request to seek space for the 
Champlain Heights Group outside of CLty Hall. 

Space was found on the fourth floor of 515 West 10th Avenue, 
consisting of 1,237 square feet which was being held on 
option to an adjacent tenant. The owners agreed to allow 
the City to utilize 605 square feet; until such time as the 
adjacent tenant exercised his option to occupy the space. 
Further, in the event that the option was exercised by the 
tenant, the owners covenanted to provide suitable alternate 
accommodation . 

On November 8, 1977 it was determined that additional space 
would be required for the newly formed Economic Development 
Department and in this regard a search was conducted to 
determine if there was space available at 515 West 10th 
Avenue. It had been determined that there was insufficient 
room in the area occupied by the Champlain Heights Group to 
accommodate both parties. 

On December 15, 1977 the building was sold to Vancouver City 
Savings Credit Union who stated that the tenant adjacent to 
the Champlain Heights Group intended to exercise his option 
to occupy the area presently leased to "Champlain". Vancity 
further stated that the smallest rentable area available 
consisted of approximately 1,390 square feet. 

Negotiations continued, and in a letter from Vancouver City 
Savings credit Union dated February 16, 1978, it was proposed 
that the Champlain Heights Group would be allowed to remain in 
its present office providing they paid for the total area 
occupied . 

Vancouver City Savings Credit Union, in a letter dated March 
6, 1978 agrees to: 

(a) Lease Suite #402 to the Champlain Heights Group from 
April 1, 1978 to March 31, 1980 inclusive. 

(i) Two year option to renew subject to a prior 
option in favour of the adjoining tenant. 


cont ' d . 
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Clause No. 3 continued : 

i 

(ii) Area = approximately 1,237 square feet. 

(iii) Rental Rate = $8.75 per square foot net, or 
approximately $900.00 per month net. 

(b) Lease Suite #405 to the Economic Development Office 
from April 1, 1978 to March 31, 1980 inclusive. 


(i) Two year option to renew 

(ii) Area = approximately 1,389 square feet 

(iii) Rental Rate = $8.75 per square foot net, or 
approximately $1,012.00 per month net. 

(iv) To provide a $2.00 per square foot leasehold 
improvement allowance. 

(v) One month rental abatement effective April 1, 1978. 

The lessee covenants to: 

Be responsible for lampage estimated at $0.55 per square 
foot per annum. 

The pro rata share of property tax increases and 
operating expenses over the base year 1977. 

Pay $25.00 per month underground parking per vehicle- 
if required. 

Supply rugs and construct offices in Suite #405. 

It is noted that this accommodation is comparable to new 
office space such as contained in the City Hall complex and 
therefore the rental by reason of being convenient and better 
suited to the office needs of the Champlain Heights Project 
Manager, and the Economic Development Officer is considered 
appropriate . 

It is recommended that the City enter into lease agreements 
on the terms outlined above satisfactory to the Director 
of Legal Services, to accommodate the Champlain Heights 
Development Group and the Economic Development Department, 
at 515 West 10th Avenue." 

The City Manager RECOMMENDS the foregoing recommendation of the 
Supervisor of Properties be approved. 

4. 475 Main Street - By-Law Fines Collection Offices 
and Police Offices 


The Supervisor of Properties and the City Architect report as follows: 

"City Council, November 9, 1976, authorized the extension of the 
lease of this privately owned office building until March 31, 1978, 
at a gross rental of $18,533.17 per month, which includes the City 
paying for the electric light and supplying janitor service. ' The 
building is utilized by the City and the Province as shown below 
and the rent is shared on this basis. 


cont 'd. . . . 
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COMMON 
AREA 


CITY BY-LAW 
FINES COLLECTION 


POLICE & BY-LAW 
PROSECUTOR 


PROVINCE 
TRAFFIC COURTS 


Main Floor 

2nd Floor 
3,420 sq.ft. 


Pro-rata 
Gross Rent 
Per Month: 


1,834 sq.ft. 


$2,194.67 


3,155 sq.ft. 
(Police) 

1,818 sq.ft. 
(Police and 
By-Law Prosecutor) 


$5,951.50 


8,686 sq.ft. 


$10,387.00 


At the time the renewal was negotiated, it was hoped that the reno- 
vations to the Public Safety Building at 312 Main Street would be 
completed, and that the Police operations would be relocated to that 
building before the lease expired. Unfortunately, because of con- 
struction problems relating to difficult excavations, the date of 
occupancy has been set back to July 31, 1978. The Provincial Traffic 
Courts also had hoped to relocate to premises more suitable to them 
but will now enter a short term lease for the second floor. 

It was the original intent that during the phasing in of the City 
By-Law Fines Collection office that it be located near the Provincial 
Courts operations. The phasing in is now complete, and more suitable 
space in close proximity to the Police Enforcement Groups at 312 Main 
Street is available at a more reasonable rent. 

We have, after negotiation, received the following offer from Blue 
Line Holdings Ltd. (Police Union) to rent a portion of their new 
air-conditioned concrete office building located at 190 Alexander 
Street (Main and Alexander) to accommodate the City By-Law Prosecutor 
and the City By-Law Fines Collection offices. 

The City to lease 2,550 sq.ft. for a five (5) year term, commencing 
May 1, 1978 at a rent of $1,700.00 per month, plus an additional 
$60.00 per month for two parking stalls. 

The full detail of the offer is shown in Appendix A. The premises 
are considered suitable and the rent reasonable. 

The total rent for 1978 for superior accommodation; an area 716, 
sq.ft. larger than the existing accommodation and two parking stalls 
would be $1,887.50 per month representing a saving of $307.17 per 
month from the existing pro-rata rent of $2,194.67 per month. 

The additional square footage is required to eliminate present 
congestion at 475 Main Street and to provide an office for the City 
By-Law Prosecutor. 

The City Architect advises that the estimated costs for leasehold 
improvements and moving expense to 190 Alexander Street are shown 
below. Since the existing floor is bare concrete, and because of 
the high noise level and stand-up activities of the by-law fines 
operation, carpet is recommended and has been included in the 
estimate . 


Leasehold Improvements $18,250.00 

Less Floor Covering Credit 

From Lessor 1, 275. 00 

$16,975.00 $16,975.00 

Electrical Alterations 1,600.00 
Telephone Installation 250.00 
Moving Expense 700.00 

$19,525.00 


cont 'd. 
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City's lease of 475 Main Street expires on March 31, 1978, but, 
the new premises at 190 Alexander Street will not be ready until 
May 1, 1978. 

The Supervisor of Properties advises that the Province will be 
taking over the lease of the second floor of 475 Main Street as 
of April 1, 1978, and will sub-lease space to the City for the 
month of April on the following terms: 

Rent - $1,903.00 per month in advance 

Heat - Province to supply 

Janitor Service - City to supply 

Electric Light - City to pay pro-rata cost 

The Supervisor of Properties has also made the following arrange- 
ments : 

(a) Police Operation to Continue on Main Floor of 475 Main 
Street (3,155 sq.ft.) 

Pender Main Investments et al, will lease this area to 
the City on the following basis: 

Term: Month-to-month basis from April 1, 1978 with 
3 months certain. 

Rent: $2,100.00 per month payable in advance. 

Electric Light: City to pay cost 

Janitorial Service: City to supply 

(b) Police Operations to Continue on Second Floor of 475 Main 
Street (1,818 sq.ft.) 

The Province has agreed to sub-lease to the City on the 
following terms: 

Term: Month-to-month from April 1, 1978 for 3 months 
certain. 

Rent: $1,887.00 per month in advance 

Janitorial Service: City to supply 

Electric Light: City to pay pro-rata portion 

The rents charged by the Province are a pro-rata portion of the rent 
that will be charged by Pender Main Investments. 

The City will continue to supply janitor service for the whole of 
475 Main Street until June 30, 1978, and the Province has agreed to 
pay the City $6,336.46 for April, May, and June as their share of 
the costs. 

The Director of Finance advises that the funds will be included in 
the 1978 Revenue Budget for the rental and improvement costs. 

Therefore, it is recommended that the City enter into the following 
leases drawn to the satisfaction of the Director of Legal Services 
and the Supervisor of Properties. 

a) With Blue Line Holdings Ltd. commencing May 1, 1978, for 2,550 
square feet of the third floor of 190 Alexander Street for the 
City By-Law Fines Collection Office and the City By-Law Prose- 
cutor for five years with an estimated moving and leasehold 
improvement cost of $19,525.00 at an initial gross rent of $1,887 
per month (includes all outgoings, electric light and two parking 
stalls) . 

cont ' d . . . . 
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b) With the Province for approximately 1,834 square feet of the 
second floor of 475 Main Street for the month of April 1978. 
For the By-Law Fines Collection Office and the By-Law Prosecutor 
at a rent of $1,903.00. 

c) With Pender Main Investments et al, for 3,155 square feet of 
the main floor of 475 Main Street on a month-to-month basis with 
a three months certain, for the Police Department at a rent of 
$2,100.00 per month. 

d) With the Province for approximately 1,818 square feet of the 
second floor of 475 Main Street on a month-to-month basis with 
a three months certain. For the Police Department operation at 
a rent of $1,887.00 per month. 

The City Manager RECOMMENDS that the foregoing recommendation of 
the City Architect and Supervisor of Properties be approved. 
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PART REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


I 


MARCH 2, 1978 


A meeting of the Standing Committee of Council on Community Services 
was held on Thursday, March 2, 1978, in Committee Room No. 1, Third 
Floor, City Hall, at approximately 1:30 P.M. 


PRESENT : Alderman Rankin, Chairman 
Alderman Bellamy 
Alderman Gerard 
Alderman Marzari 


ABSENT i 


COMMITTEE CLERK; 


Alderman Ford 
H. Dickson 


Adoption of Minutes 

The minutes of the Community Services Committee meeting of February 
9, 19 78 and a part report of the Community Services Committee meet- 
ing of February 16, 1978, were adopted. 


RECOMMENDATION 

1. Strathcona, Thunderbird Community 
Recreation Youth Workers 


The Committee had before it for consideration a Manager's 
report dated January 9, 19 78, (copy circulated) in which the 
Superintendent of Parks and Recreation reported on the history • 
of the Strathcona and Thunderbird youth recreation projects which 
were originally approved by City Council in April 19 75. 

In the report, the Superintendent of Parks and Recreation 
recommended the establishment of two permanent youth workers - one 
at Thunderbird and one at Strathcona - and the approval of casual 
staff assistance, auto allowance and program expenses for both 
projects at a total cost in 1978 of $31,706 and $29,906 respectively. 

In the Manager's report, the Director of Social Planning 
concurred with the recommendations of the Superintendent of Parks 
and Recreation. However, the City Manager, noting the program 
represents an increase in costs, that it had previously been 
predicated upon receiving C.A. P. funding and because two additional 
people will have to be hired, had submitted the matter for the 
Committee's consideration. 

Appearing before the Committee on this matter were represent- 
atives of the Park Board, and following discussion, it was 

RECOMMENDED 

A. THAT the following permanent positions be 
established subject to classification by 
the Director of Personnel Services at an 
estimated annual cost of $36,826: 

Youth Worker - Th\inderbird Youth Project 
Youth Worker - Strathcona Youth Project 

B. THAT casual staff assistance, auto allowance 
and program expenses be approved for the 
Strathcona Youth Project at an annual cost of 
$11,493. 

Continued . . . 
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C. THAT casual staff assistance, auto allowance 
and program expenses be approved for the 
Thunderbird Youth Project at an annual cost 
of $13,293. 


INFORMATION 

2. Sale of Surplus City Furniture and Equipment - 
Anna Wyman Dance Theatre 


Under procedures approved by City Council on April 23, 1974, 
the Committee has authority to approve the sale of surplus City 
furniture and equipment with an auction value over $300.00 to 
non-profit organizations for a nominal sum ($10.00 or 10% of 
auction value, whichever is greater) . 

The Committee had before it for consideration a form (copy 
circulated) containing the request of Anna Wyman Dance Theatre 
for surplus City furniture and equipment valued at $565.00 which 
would be sold for $60.46. 

The Director of Social Planning had recommended approval 
by the Standing Committee. 

Following brief discussion, it was 

RESOLVED 

THAT the request of the Anna Wyman Dance Theatre 
for surplus City furniture and equipment valued 
at $565.00 be approved and the furniture and equip- 
ment be sold to the organization for $60.46. 


RECOMMENDATION 

3. Sale of Surplus City Furniture and Equipment 
to Non-Profit Organizations - 1976/1977 

The Committee had before it for consideration a Manager's 
report dated February 8, 1978 (copy circulated) in which the 
Director of Social Planning reported on the vol\ime of surplus 
City furniture and equipment which was sold to non-profit 
organizations during 1976 and 1977 for 10% of the auction value 
or $10.00 under procedures approved by City Council on April 23, 19 

It was noted that in 1976, $8,339.00 worth of surplus 
furniture and equipment was sold for $910.30 and in 1977, 
$13,799.00 worth of furniture and equipment was sold for 
$1,492.00. 

Following brief consideration, it was 

RECOMMENDED 

THAT the Manager's report dated February 8, 1978, 
on the sale of surplus City furniture and equipment 
to non-profit organizations in 1976 and 1977 be 
received. 


Continued . 1 . 
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Clause 2 Continued 


The Co!iiniittee discussed the flatter at length and in view of other 
studies and commitments being conducted either by the City of 
Vancouver and /or the Greater Vancouver Regional District on the 
matter of a balanced transportation system for the Lower Mainland 
area, your Committee 

RESOLVED that the Information supplied by Columbia Rapid Transit 
Limited be received for information. 


3. Terminal Avenue - I'lain Street to 
Terminal Avenue Viaduct - Paving 

Under date of August 20th, 1970, Mr. E.G. Foley, Operation Manager 
for Western Canada for Canadian Industries Limited, addressed a 
letter to the Chairman of your Standing Committee on Transportation 
concerning the condition of Terminal Avenue in the above-noted 
area. The letter advised that C.I.L. were anticipating further 
capital improvements to their property at this site and that they 
along with other property holders operating in the area, wished 
some information on the City's proposal for the correction of the 
condition of traffic and the condition of the surface of Terminal 
Avenue . 

The Chairman instructed that this matter be placed on the agenda 
for Committee consideration and that Mr. Foley be invited to attend 
this particular meeting, at which the Committee would consider the 
matter. 

The Board of Administration under date of November 5. 1970 sub- 
mitted a joint report of the City Engineer and the Corporation 
Counsel on the present status of the improvement of this portion 
of Terminal Avenue. 

The Committee heard from Mr. Foley, who advised that at the present 
time Canadian Industries Limited is improving their property by way 
of capital improvements in the amount of ;i^250,C00 and are con- 
sidering a further 5250,000 capital improvement. The Company overall, 
is looking towards an improvement of their property of the total of 
approximately |1, COO, 000. Mr. Foley drew to the attention of the 
Committee the problems of traffic using this particular portion of 
Terminal Avenue and suggested that this traffic situation would be 
aggravated by the construction of the new Georgia Viaduct. He also 
drew to the attention of the Committee the problems of maintaining 
the amenity of the area with this particular section of Terminal 
Avenue in its present condition. 

The report of the Board of Administration advised of the history 
of the negotiations and agreements between the City of Vancouver 
and the Canadian National Railway, particularly those dealing 
with 1913 agreement between the two parties. By oral report the 
City Engineer and the Corporation Counsel advised that the present 
status of the negotiations presently underway between the City of 
Vancouver and the Canadian National Railway, and the City of 
Vancouver and the Greater Vancouver Regional Sewerage and Drainage 
District and the Provincial Pollution Control Board. The Cor- 
poration Counsel advised of his negotiations with the Railway and 
the City Engineer advised of his present planning in conjunction 
with the Sewerage and Drainage District and the Pollution Control 
Board for the installation of storm and sanitary sewers in the 
particular area. 


Cont'd . 
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4 . Liquor Permit Application - 2052 Kingsway 

The Committee had before it for consideration a Manager's 
report dated February 20, 1978, in which the Director of Planning 
reported on the application of Mr. Gerry Akerboom, Jr. for 
Development Permit Application No. 79513 for premises at 2052 
Kingsway as follows: 

'The above noted Development Permit Application has been 
filed to use a portion of the main floor of the existing 
building as a holding bar area, in conjunction with the 
existing restaurant. 

This development is situated on the south side of Kingsway, 
east of Victoria Drive. 

The proposed holding bar development will provide an 
assembly area of approximately 161 sq. ft. (7.3% of the floor 
area of the restaurant). For Council's guidance, the City 
Building Inspector has advised that having regard to the City 
Building By-law requirements, the holding bar could accommod- 
ate a maximum of 16 people. 

No complaints have been received from the Health Department. 
The Police Department have recommended favourable consideration. 

The Director of Planning is prepared to approve this Develop- 
ment Permit Application subject to revised drawings being 
submitted to comply with all City and Provincial Regulations, 
but before making a final decision, is referring the 
application to City Council through the Standing Committee on 
Community Services for consideration of the new liquor outlet.' 

Appearing before the Committee on this matter was a repre- 
sentative from Planning Department. 

Following brief consideration, it was 

RECOMMENDED 

THAT the Director of Planning be advised that Council 
has no objection to the issuance of Development Permit 
Application No. 79513 to Mr. Gerry Akerboom, Jr. to 
use a portion of the main floor of 2052 Kingsway as 
a holding bar area in conjunction with the existing 
restaurant. 


5 . False Creek Neighbourhood Pub 

The Committee had before it for consideration a report dated 
February 28, 1978, from the City Clerk (copy circulated) which 
reported on the results of a petition plebiscite taken at the 
instruction of Council in a four-block walking distance of the 
proposed pub location at 610, 611 and 612 Stamps Landing as 
applied for by Mr. G. Fearnside. 

Appearing before the Committee on this matter was the City 
Clerk, and during discussion, it was noted from his report that 
70.8% of those voting in the petition plebiscite voted "Yes" to 
the establishment of a neighbourhood pub at 610, 611 and 612 
Stamps Landing. A 60% vote in favour is required by Council 
resolution of February 25, 1975, for approval by Council of 
neighbourhood pubs. 


Continued 
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Following discussion, it was 

RECOMMENDED 

THAT the application of Mr. G. Fearnside to 
operate a neighbourhood pub at 610, 611 and 
612 Stamps Landing be approved subject to the 
applicant complying with all relevant City 
by-laws and regulations. 


6 . Emergency Services Implementation Committee 

The Committee had before it for consideration a Manager's 
report dated February 20, 1978 (copy circulated) in which the 
Director of Social Planning reported on the functions of the 
Emergency Services Implementation Committee. 

Appearing before the Committee to speak to this report was 
a representative of the Director of Social Planning, who pointed 
out that the report was merely for information and that there 
would be a further report in approximately six months which will 
include a review of psychiatric services and agency follow-up 
systems. 

Following brief discussion, it was , 
RECOMMENDED 

THAT the Manager's report dated February 20, 1978 
on the Emergency Services Implementation Committee 
be received. 


7. Macs Milk Store, 1055 Denman Street 

The Committee had before it for consideration a Manager's 
report dated February 14, 1978 (copy circulated) in which the 
Director of Permits & Licenses reported on the complaint of Mr. 
M. Gaska of 1825 Comox Street regarding the operation of the 
Macs Milk Store at 1055 Denman Street, 

It was noted from the report that Mr. Gaska had previously 
complained about the operation of this particular store and his 
earlier complaint had been dealt with by the Community Services 
Committee on September 28, 1977, at which time the Director of 
Permits & Licenses was instructed to persuade the operator of the 
store to lock the rear door of his premises at 11:00 P.M. and to 
chain off the offending parking area at the same time. 

In the report, it was noted that no other complaints had 
been received respecting this operation or the conduct of the 
patrons of this store. 

Appearing before the Committee on this matter were a repre- 
sentative of the Director of Permits & Licenses, the complainant 
Mr. M. Gaska and the operator of the store Mr. M. Jamal. 

Mr. Gaska advised the Committee that the chain across the 
entrance to the parking lot had only been in place on four occa- 
sions. However, it was noted from the report that the chain and 
lock had been removed by persons unknown and the store manager 
advised the Committee that a new, more secure chain has now been 
installed. 


Continued . . 
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Mr. Gaska circulated to the Committee letters of complaint 
from residents of the apartment building he lives in at 182 5 
Comox Street and a petition signed by approximately 100 persons. 
However, Mr. Gaska retained possession of these materials. 

During discussion, it was the feeling of the Committee that 
the City has done everything possible in an attempt to cut down 
on the noise at the rear of the store which is disruptive to Mr. 
Gaska and other tenants of 182 5 Comox Street, and the store 
manager indicated that the rear door will continue to be locked 
at 11:00 P.M. and a chain blocking off the rear parking lot will 
be erected each night at 11:00 P.M. 

Following discussion, it was 

RECOMMENDED 

THAT the Manager's report dated February 14, 1978, 
on the Macs Milk Store at 1055 Denman Street be 
received and the Director of Permits & Licenses be 
requested to report further on this subject in 
three months. 


8 . Downtown Community Workers re Chronic Alcoholics 

The Committee had before it for consideration a Manager's 
report dated February 9, 1978 (copy circulated) in which the 
Director of Social Planning reported on the issues raised by Mrs. 
May Gutteridge in a letter to the Community Services Committee 
dated December 7, 1977. 

Appearing before the Committee on this matter were a repre- 
sentative of the Director of Social Planning, members of various 
Downtown Community workers, including Mrs. M. Gutteridge, and 
Commissioner John Russell of the Alcohol & Drug Commission. 

It was noted from the Manager's report that the Community 
workers are complaining about the inability to cope with appro- 
ximately 300 persons who are chronic alcoholics and constant 
users of social and health services. 

There was a wide ranging discussion on the continuing proble: 
of chronic alcoholics during which the community workers stated 
they are unable to get any beneficial treatment for the chronic 
alcoholic who is unable to make his own decisions. (A letter 
dated March 2, 1978, from M.L.A. Emery 0. Barnes and a list of 
incidents at Cordova House had been distributed by the community 
workers to the Committee during discussion. Copies are on file 
in the City Clerk's office.) 

It was suggested by the community workers that close 
co-ordination of existing services may be of some assistance 
in approaching this problem. It was also noted there is a lack 
of facilities for the chronic alcoholic and that detoxification 
centres will not accept an alcoholic who has been in the detoxi- 
fication centre during the previous fourteen days. 

Mr. Russell of the Alcohol & Drug Commission pointed out 
that the Commission operates the Pender Street detoxification 
centre, that it provides funds for the Salvation Army detoxifi- 
cation centre and that the Commission has committed itself to 
opening a compulsory detoxification centre to replace the City 
jail . 
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There was some discussion on why Section 64(a) of the 
Provincial Summary Convictions Act is not utilized as it speci- 
fies that a physician may authorize a person under the influence 
of alcohol to be held for treatment, and it was noted that the 
section is not used because there is a lack of facilities in which 
to treat the chronic alcoholic and that there is no guaranty that 
the use of this legislation would cure anyone afflicted with chronic 
alcoholism. In addition, there is no legislation providing for 
custody of a person referred for treatment under Section 64(a); 
that a person referred under this section can simply walk away 
from any treatment centre. 

In addition to the need for facilities which such persons 
can be sent to, it was also suggested that there may be a need 
for a special prosecutor and judge who would handle the process- 
ing of persons under Section 64(a). 

Following discussion, it was 

RECOMMENDED 

A. THAT the Community Services Committee inquire of 
appropriate persons the reasons why Section 64(a) 
of the Summary Convictions Act is not used to 
refer chronic alcoholics for treatment; such 
inquiries to also seek comment on the custodial 
aspects of treating alcoholics. 

B. THAT the Director of Social Planning, in co-operation 
with the Downtown Community workers, prepare an in- 
ventory of facilities and services currently available 
to chronic alcoholics. 


The meeting adjourned at approximately 3:30 P.M. 


FOR COUNCIL ACTION! SEE PA€E(S).,^..'iii:iii^ 
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STANDING COMMITTEES OF COUNCIL 
ON COMMUNITY SERVICES AND FINANCE & ADMINISTRATION 


MARCH 2, 1978 


A Joint meeting of the Standing Committees of Council on Community 
Services and Finance & Administration was held on Thursday, March 
2, 1978, in Committee Room No. 1, Third Floor, City Hall, at appro- 
ximately 3:30 P.M. 


PRESENT ; Alderman Rankin, Chairman 
Alderman Bellamy 
Alderman Brown 
Alderman Gerard 

Alderman Gibson (Up to Grant No. 26) 
Alderman Marzari 
Aldeirman Puil 


ABSENT i 


COMMITTEE CLERK; 


Alderman Ford 
H. Dickson 


RECOMMENDATION 

1. "Italian Spring Carnival " 

The Committee had before it for consideration a memorandum 
dated March 1st, 1978, from the Mayor (copy circulated) in which 
he advised that the Italian Immigrants Association, in cooperation 
with the Italian Consulate and the Consular Committee for Italian 
Activities in Vancouver, requested City approval of its applica- 
tion to the Liquor Control & Licensing Branch for permission to 
serve wine, beer and liquor at the "Italian Spring Carnival" on 
March 3rd, 4th and 5th, 1978, at the Italian Cultural Centre, 
3075 Slocan Street. 

Owing to an oversight and misunderstanding, the organizers 
of the event did not apply in time for processing by Covmcil in 
the normal manner and the application was therefore submitted to 
today's joint Committee meeting. 

Following brief discussion, it was 

RECOMMENDED 

THAT the application of the Italian Immigrants 
Association to serve wine, beer and liquor at the 
"Italian Spring Carnival" at the Italian Cultural 
Centre on March 3rd, 4th and 5th be approved, 
subject to the following conditions: 

a) Approval by the Chief Constable; 

b) Any food concessions to be approved 
by the City Health Department; 

c) The applicant obtaining the necessary 
special event liquor permits from the 
Liquor Control & Licensing Branch; 

d) Proper supervision by the organizers; 

FURTHER THAT the Liquor Control & Licensing Branch 
be advised that the City has no objection to the 
issuance of a permit to allow the sale of wine, 
beer and liquor at this event. 


Continued 
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CONSIDERATION AND RECOMMENDATION 


2 . Civic Grants for Community Services 

The Committee had before it for consideration a Manager's 
report dated February 22, 1978 (copy circulated) in which the 
Director of Social Planning reported on the first quarter commu- 
nity services grant applications for 1978. 

In the report the Director of Social Planning reported on 
forty-six grant applications totalling $1,079,225.00 and he 
recommended approval of forty-one grants totalling $812,056.00. 

All grant applicants had been notified by the City Clerk's 
office of today's meeting and most of them were in attendance. 

It was pointed out by the Chairman that submissions from 
grant applicants are not heard at this time; however, four or 
five applicants were called upon to answer questions from the 
Committee. Applicants may appeal Council's decision on their 
grants. 

Appearing before the Committee to speak to the report were 
several members of the Social Planning Department headed by 
Deputy Director D . Purdy who advised the Committee that the Social 
Planning Department is currently examining another fourteen grant 
applications for $405,000.00 and these will be the subject of the 
next grants report. 

In the Manager's report, the Director of Social Planning 
reported that the Council process for considering civic grant 
requests for community services is as follows: 

"a) A joint committee meeting of Community Services 
and Finance & Administration; 

b) The joint committees grant recommendations are 
forwarded to Council; and 

c) Agencies and groups wishing to do so may appeal 
Coioncil's decision at a subsequent Council meet- 
ing. " 

The Director of Social Planning proposed that grant appeals 
could be heard when full Council votes on the grant requests, 
but the City Manager recommended that the processing of grants 
by the Committee and Council remain as in past years. 

Following brief introductory comments by the Deputy Director 
of Social Planning, the Committee then considered each grant 
application individually, hearing comments on each by the Social 
Planning representatives and making recommendations. 

One member of the Committee left the meeting during considera- 
tion of the grants, resulting in a number of tie votes. 

On the application of the Y.W.C.A. Rooms Registry (No. 44) , 
a representative of the Y.W.C.A. distributed an information sheet 
(Schedule "A") at the meeting (copy circulated), which indicated 
a reduced demand for service and the expanded use of volunteers 
has resulted in a reduced budget for 1978. Accordingly, the 
Y.W.C.A. had reduced its 1978 grant request to $16,224.00 for 
the Y.W.C.A. Rooms Registry. 


Continued 
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Following discussion, it was 
RECOMMENDED 

A. THAT the following process for considering civic 

grant requests for community services be continued: 

i) A joint committee meeting of Community 
Services and Finance & Administration; 

ii) The joint committees grant recommenda- 
tions are forwarded to Council; and 

iii) Agencies and groups wishing to do so 
may appeal Council's decision at a 
subsequent Council meeting. 


B. THAT civic grants totalling $789,601.00 be 

approved, subject to any terms and conditions 
suggested by the Director of Social Planning 
in the Manager's report dated February 22, 
1978, and in the amounts as recommended by 
the Committee in the right hand margin of 
Appendix I of the Manager's report. 

TIE votes resulted on recommendations to approve five grants 
totalling $78,843.00 and they are therefore submitted to Council 


for CONSIDERATION as follows: 

A grant of Organization Grant No . 

$14,525 Strathcona Children and Youth 

Services Advisory Committee 30 

$20,000 Vancouver Neurological Centre 35 

$13,318 Vancouver Status of Women 38 

$2 5,000 Vancouver Volunteer Centre 40 

$ 6,000 Vancouver Counselling Service 41 


The Committee recommended that the grant application of the 
Y.W.C.A. Coop Homes for Single Parents (No. 46) for a grant of 
$21,736.00 be DEFERRED to the Council meeting of Tuesday, March 
14th, 1978, and that the Director of Social Planning provide 
additional information on this application at that time. 


The meeting adjourned at approximately 5:15 P.M. 

FOR COUNCIl ACTION SEE PAGE(S).iik„^' 
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SPECIAL COUNCIL - MARCH 16, 1978 
PUBLIC HEARING 

A Special Meeting of the Council of the City of Vancouver 
was held on Thursday, March 16, 1978, at approximately 7:30 p.m., 
at the Kitsilano Senior Secondary School Auditorium, 2550 West 
10th Avenue, for the purpose of holding a Public Hearing to 
consider a proposed "Reference Document" for Granville Island, 
False Creek, Area 9, and a proposed amendment to the Official 
Development Plan By-law for False Creek. 

PRESENT: Mayor Volrich, Chairman 

Aldermen Brown, Ford, Gerard, Gibson, 

Harcourt, Kennedy, Marzari, puil 
and Rankin 

ABSENT: Alderman Bellamy 

CLERK TO THE COUNCIL: J. Thomas 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Puil, 
SECONDED by Aid. Brown, 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Volrich in the Chair. 

- CARRIED UNANIMOUSLY 

Before Council for consideration was: 

A. A proposed Granville Island Redevelopment Plan Reference 
Document submitted by Central Mortgage and Housing 
Corporation. This is not a By-law amendment but relates 
to the form of development for Granville Island (False 
Creek - Area 9) . 

B. A proposed amendment to Section 6.2 of By-law No. 4812, 
being the Official Development Plan By-law for False Creek. 
The proposed amendment if approved would reduce the open 
space guide for the Granville Island Development Area to 

15 acres from the present 30 acres. 

The applicant is the Director of Planning. 

The Redevelopment Plan contained in a report entitled, "Reference 
Document for Granville Island, False creek. Area 9" had been sub- 
mitted to the Council in lieu of an Area Development Plan by the 
Granville Island Trustees and Central Mortgage and Housing Corpora- 
tion on February 1, 1978. The Reference Document defined the 
following areas: 

- intent 

- policies for redevelopment 

- location of development area 

- site location 

- land use 


cont 'd 
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- public open space 

- vehicular circulation and parking 

- rail activity 

- public transportation 

- total water areas 

- building character 

Attached appendices provided drawings of the design plan, street 
hardware system, implementation public areas and implementation 
leased areas . 

Mr. King Ganong, Chairman of the Granville Island Trustees, 
presented a brief (on file in City Clerk's office) and introduced 
an audio-visual presentation depicting Granville Island past, 
present and future. Mr. Ganong made brief reference to the background 
to the proposal since the Federal Government commissioned a review 
of the status of the Island and its future role in the community 
five and a half years ago. Recognizing the importance of its land 
holdings on Granville Island in relationship to the urban develop- 
ment programme centred on False Creek, the Federal Government had 
transferred ownership of the Island from the National Harbours 
Board to Central Mortgage and Housing Corporation and two years 
ago appointed a five-man Trust to carry the planning to the develop- 
ment stage. 

Since the initial unveiling of the Redevelopment Plan the 
project had been examined at public information meetings and a 
number of areas of concern had been identified. Mr. Ganong examined 
these concerns as follows: 

- effect on existing commercial areas in the City 

Of the approximately 36,000 sq. ft. of retail space 
in the Plan, some 17,000 sq. ft. already exists 
leaving only 19,000 sq. ft. of new conventional 
retail space to be opened on the Island in the next 
five years. Criticism largely resulted from a 
misunderstanding of the meaning of "retail". City 
planners labelled the space occupied by artists 
and craftsmen as "retail"; however, the Trust con- 
cluded the artisans were not merchants in the 
traditional sense but craft producers. 

- availability of the Market Place concept 

The collection of small produce stalls proposed for 
the Market was expected to serve the residents of 
False Creek and would not make any appreciable dent 
in the grocery business, since total sales were not 
anticipated to exceed $3 million annually as opposed 
to $700 million in the Greater Vancouver area. 

- impact of additional restaurants 

Two restaurants were already established on the 
Island; a few more would be added most of which 
would offer lower priced food services and would 
compete among themselves for the business of the 
people working or studying on the Island. They were 
not expected to affect existing restaurants in the 
Greater Vancouver area . 


cont ' d 
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- open space 

Since the original Plan was put forward the Trust 
had revised its plans to increase the amount of open 
space from that originally proposed. Public activity 
areas and facilities were not necessarily limited 
to open space. There were other forms of participa- 
tion and many recreational facilities were included 
in the Redevelopment Plan over and above green space. 
The need for open space had to be balanced against 
the respective needs for space: for theatre, educa- 
tion, artists and craftsmen, revenue producing 
tenants and the need to preserve existing jobs . 
However in the area along the south shore of the 
Island the Plan did provide for a single continuous 
green space of six acres. 

- public access 

The City's Engineering Department felt public access 
could be adequately achieved without major modifi- 
cation to the existing street system. The provision 
for parking was also adequate. The Trust was committed 
to providing a shuttle bus service to connect with 
existing transit pending the introduction of a False 
Creek bus extension. 

- broader representation on the Trust 

The Trust, in its first report to the Federal Govern- 
ment in 1976, recommended there be 5 to 7 Trustees 
representing various community, tenant and Federal 
Government interests . 

Mr. Ganong concluded his summation of the brief by pointing out 
the Trust had taken the, position the completed project should be 
self-supporting. As presently submitted, the project was econo- 
mically sound and would contribute substantially to City tax income 
without operational cost to the City. 

The Director of Planning addressed Council and advised he could 
not support the Trustees' proposals because he felt the proposal 
was being pushed by an insensitive process at a prematurely fast 
pace in an area where remedial action was by no means imperative to 
the future health of the City. 

The Director of Planning therefore recommended that Central 
Mortgage and Housing Corporation reconsider its proposals taking 
into account the following considerations: 

The Federal Government should appoint to the Trust representa- 
tives of the local business community and reconsider and revise 
their plans to accommodate the points noted in the report of 
the City Manager dated February 3, 1978, and the following: 

a) They should alter their scheme so that people-generating 
activities are not taken away from Downtown (such as stores 
and markets) until such time as the demand for these facili- 
ties cannot be accommodated Downtown. 


cont ' d 
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STANDING GO;IMITTEB OF COuNC; 

ON TRANSPORTATION .... 
NOVEMBER 12, 1970 


Clause 3 Continued 


Your Coiamittee discussed this matter and 

RESOLVED that the Corooration Counsel be instructed to proceed with 
the negotiations presently underway between his department on 
behalf of the City of Vancouver and the Canadian National Railway 
with all dispatch, and that the City Engineer be instructed to 
reDort back to this Committee as soon as possible on the sewerage 
system proposed and approved by the necessary authorities and also 
renort on the estimated schedule of installations of the sewerage 
system. 


The meeting then adjourned 


SEE PAc^rsj 
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b) They should develop a management system which will ensure 
that the development of the Island occurs in such a way 
that it does not compete with the livelihood of the other 
commercial areas of the City until such time as it is clear 
that those areas will not be harmed by new developments. 

c) C.M.H.C. should consider assisting non-profit organizations, 
such as theatres, directly and through its influence in 
Ottawa to locate in those parts of the City where the people 
generated by those activities will also assist in the public 
objectives for the downtown business areas of creating a 
lively, successful, busy, diverse, residential, commercial, 
civic, institutional, entertainment, cultural centre. 

d) Revise their proposal to add a single green open space of 
at least six acres. 

Mr. D. Rudberg, Assistant City Engineer, Traffic Division, 
commented on parking and traffic aspects of the proposal and advised 
the Trust had indicated it would not dedicate the street system on 
the Island but would retain private control. There was some concern 
that lacking dedication the area would be outside the confines of 
the City Street and Traffic By-law resulting in confusion in the 
minds of the public. 

The Engineering Department analysis indicated because of the 
off peak nature of demand i.e., evenings and weekend activity, the 
street system could accommodate access demand. C M.H..C. had agreed in 
principle to cost sharing for improvements necessitated by the 
Island development. 

The Mayor called for speakers for or against the application 
and the following addressed Council on the matter. 

Mr. Peter Ross presented a brief of the Vancouver City Planning 
Commission (on file in City Clerk's office) which supported the 
By-law amendments relating to open space and recommended as follows: 

(i) That adequate access through public transit and good 

facilities for the motorist and pedestrian should be in 
place by the time the first phase of development gets under 
way. For example, the Arts School will, in itself, bring 
three to five hundred students to this location; 

(ii) That space be reserved on Granville Island to provide future 
docking facilities for passenger water linkages to other 
parts of False creek and that the City of Vancouver also 
consider where, in the Creek, terminals might be located; 

(iii) That as the development of the proposed little street 
railway is seen as a unique feature and attraction for 
tourists and residents, this should be expedited; 


(iv) That eventually this should form part of a system of similar 

street railways joining up the character areas - Vanier Park - 
Granville Island, False Creek, Chinatown, Gastown, Burrard 
Inlet western waterfront, Stanley Park. Apart from the 
special attraction that such a system would have for tourists, 
it could also serve a very real purpose as an inner-city 
transit link particularly if the residential component of 
Downtown is increased; 


cent 'd 
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(v) That the allocation of land for residential opportunities 
on the Island be increased in order to enhance the emerging 
"arts village" character of the island; 

(vi) That while urban landscaping is appropriate some small scale 
recreation facilities attractive to families be included in 
the landscaped plan as well as unstructured open space; 

(vii) It is recommended that there should be a management system 
that enables the ultimate development to be well integrated 
into the City fabric. It is therefore proposed that the 
trustee form of management be brought to a close and a board 
of management be appointed that would represent Federal and 
Civic governments, the publ ic-at- large , and the tenants of 
Granville Island and, also, that board members should have 
a specific term of office. 

Commissioner Ian Bain, Chairman, Park Board, referred to the 
Board's communication to Council dated March 14, 1978 (on file in 
City Clerk's office) relating to the Park Board planning Committee's 
endorsation of the proposal for a single green open space of at 
least six acres located south of Cartwright Street. Playing space 
should be accessible to children residing in the neighbouring False 

Creek residential development. The Park Board was also concerned 
about the composition of the areas defined as "open space". 

Mr. J. E. Stark, President, Morrison Steel and Wire Co. Ltd., 
(brief filed) , stated the Company while pleased to be one of the 
major industrial tenants staying on the Island felt it was essential 
that the Company's on-going lease arrangements with C.M.H.C. be 
finalized as soon as possible to enable the Company to plan for the 
future . 

Mr. J. Powers, Marine Workers and Boiler Makers Industrial 
Union (brief filed) advised Morrison Steel, employing approximately 
50 people, was located in the area suggested for the single area 
of six acres of open space. If the issue became one of jobs versus 
open space the Union urged Council to reject the proposal that the 
area south of Cartwright Street be reserved for the creation of a 
single large open space. 

Other speakers were : 

In Support of the Redevelopment Plan 

Robin Mayor, Principal, Vancouver College of Art 

Duncan Holmes, Keg Restaurants Ltd. 

David Van Berckel, Opus Framing Ltd. 

Lawrence Summer, Businessman 

Bob Conkey, Canada Chain & Forge Co. 

Pamela Hawthorn, Theatre Space Project - brief filed 

Richard Mann, Vancouver Board of Trade - brief filed 
Yetta Lees, Practising Craftsman 
Peter Padovinikof f , B. C. Central Credit Union 
David Aitken, Cold Mountain Institute - brief filed 
Jack Marier, Arts Club Theatre Society 

cont 'd 
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Nicky Munsor, Actress 

Nini Baird, Board Member, Canada Council - brief filed 
Lorne Donnelly, President, Amalgamated Construction Assoc. 
Karen Runkel, Vancouver Montessori School 
Neil Hosein, Granville Island Merchants & Tenants Assoc. 

- William Mcpherson, Businessman 

Bob Worcester, False Creek Residents Assoc. 
Bernie Vinge , False Creek Residents Council 
Bob Kingsmill, Potter 

John Parker, Fairview Slopes resident 
Chris Wootten, Theatre Space Project 
Bill Millerd, Arts Club Theatre 

George Grant, Vancouver Federation of Canadian Artists 
John Pozer, Goodstuff Games 

Leslie J. Alfreds, President, Jet Set Cruising Club - brief filed 
Al Clapp, Resident 

Ian D. Newby, President, The Great Cars Ltd. - brief filed 

Opposed to the ^rm of the redevelopment proposal 

Mr. M. Letcher, Gastown Merchant 

Bill Clarke, M.P. Vancouver Quadra 

Brent Bitz, Building Owners and Managers Assoc. 

Peter Hebb, South Granville Merchants 

Bruce Eriksen, Downtown Eastside Residents Association 

Jim Pollock, Gastown Historic Area Co-ordinating Committee 

John Nicoll, Gastown Historic Area Planning Coiranittee 

Bill Fairley, Citizen 

Ed Keate, Downtown Business Assoc. 

John W. Parker, Gastown Townsite Committee 

Peter Dent, Director, Save Our Parkland Assoc. 

- Robin Manson, Manson Marina 

A.J. Butschler, General Manager, B. C. Paper Converters Ltd. 

MOVED by Aid. Rankin, 

THAT this Special Council Meeting be adjourned to the next 
Regular Meeting of Council on Tuesday, March 21, 1978 at 2:00 p.m. 

- CARRIED UNANIMOUSLY 

* * * 

The Special Council meeting adjourned at approximately 11:20 p.ui. 

* * * 

cont'd . . . 
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CONTINUATION OF ADJOURNED PUBLIC HEARING 
RE GRANVILLE ISLAND REDEVELOPMENT 


MARCH 21, 1978 

The Special Council Meeting reconvened in Coiranittee of the Whole 
in the Council Chamber on Tuesday, March 21, 1978, at 2:00 p.m. 

PRESENT: Mayor Volrich 

Aldermen Brown, Ford, Gerard, Gibson, Harcourt, 
Kennedy, Puil and Rankin 

ABSENT : Aldermen Bellamy and Marzari 

CLERK TO THE SPECIAL COUNCIL: J. Thomas 


During consideration of this matter the Director of Planning 
and Mr. King Ganong , Chairman of the Granville Island Trust, answered 
questions from Council. 

MOVED by Aid. Harcourt, 

THAT the application of the Director of Planning to amend 
Section 6.2 of By-law No. 4812, being the Official Development 
Plan By-law for False Creek, to reduce th^ open space guide 
for the Granville Island Redevelopment Area to 15 acres from the 
present 30 acres/ be approved subject to the following condi- 
tions : 

a) That the 15 acres of open space include a single open area of 
6 acres which does not necessarily have to be a full size 
playing field. 

b) That lease property occupied by Morrison Steel & Wire Co. 
not be considered as part of the defined area of open space 
at this time . 

c) That the phasing-in of retail commercial space be subject 
to further negotiations with the Granville Island Trust. 

- (not put) 

MOVED by Aid. Ford, in amendment, 

THAT the motion be amended by adding the words — Any changes 
proposed to the Reference Document be referred to Council for 
consideration prior to implementation . 

- (not put) 

MOVED by Aid. Puil, 
SECONDED by Aid. Gerard, 

THAT further consideration of Granville Island Redevelopment 
be deferred to a future date and the Reference Document be referred 
back to the Director of Planning and the Granville Island Trust for 
further clarification and revision based on the comments made and 
questions raised by Council this day. 

- CARRIED 


(Aldermen Brown, Ford, Gibson and Harcourt opposed) 
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j MOVED by Aid. Harcourt, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Puil, 

THAT the report of the Committee of the Whole be approved. 

- CARRIED UNANIMOUSLY 


* * * 

The Special Council meeting adjourned at approximately 3:25 p.m. 

* * * 


The foregoing are Minutes of the Special Council Meeting 
(Public Hearing) of March 16/21/^^1978, adopted on 
April 4, 1978. 



MAYOR 



'/CITY CLERK 
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CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 


A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, March 21, 1978, in the Council Chamber, 
commencing at 2:00 p.m. 

PRESENT ; Mayor Volrich 

Aldermen Brown, Ford, Gerard, Gibson, 
Har court, Kennedy, Puil and 
Rankin 

ABSENT ; Alderman Bellamy 
Alderman Marzari 

CLERK TO THE COUNCIL: D.H. Little 


PRAYER 

The proceedings in the Council Chamber were opened with 
prayer. 

ACKNOWLEDGEMENT 

The Mayor acknowledged the presence in the Council Chamber 
of students of the Urban Studies class at Lord Byng School, 
under the direction of their teacher, Mr. Parker. 


'IN CAMERA' MEETING 

The Council was advised that there are matters to be 
considered 'In Camera' later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Har court, 
SECONDED by Aid. Brown, 

THAT the Minutes of the Regular Council Meeting of 
March 14, 1978, with the exception of the 'In Camera' portion, 
be adopted. 

- CARRIED UNANIMOUSLY 

MOVED by Aid, Ford, 
SECONDED by Aid. Brown, 

THAT this Council recess and reconvene later this day, 
following the Special Council meeting (Adjourned Public Hearing) . 

- CARRIED UNANIMOUSLY 


The Regular Council reconvened at approximately 3:35 p.m. 
with the same members present. 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Rankin, 
SECONDED by Aid. Puil, 

THAT this Council resolve itself into Committee of the 
Whole, Mayor Volrich in the Chair. 

- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIONS 

1. Request City to Sponsor Luncheon 
I.C.S.A. Conference Canada 


In a letter dated March 8, 1978, the Institute of Chartered 
Secretaries and Administrators requested the City of Vancouver 
to sponsor a luncheon for its International Conference to be 
held in Vancouver June 25 to 28, 1978. The estimated cost of 
the luncheon is $1,500.00. 

MOVED by Aid. Gibson, 

THAT Council sponsor a luncheon for the Institute of 
Chartered Secretaries and Administrators' International Conference 
to be held in Vancouver in June of this year, at a cost not to 
exceed $500.00. 

- CARRIED 

(Aldermen Brown and Puil opposed) 

2. Withholding Enforcement Action 
under the Zoning & Development 
By-law - 1633 Victoria Drive 

Council noted a letter dated March 13, 1978, from Beck, 
Robinson and Company on behalf of Mr. and Mrs. A. Paraschis, 
requesting to appear before Council as a delegation. Mr. and 
Mrs. Paraschis wish to address Council on the matter of with- 
holding enforcement action under the Zoning and Development 
By-law for the premises at 1633 Victoria Drive. 

The Clerk advised that it is anticipated a report from the 
Directors of Planning and Permits & Licenses will be before 
Council shortly. 

MOVED by Aid. Kennedy, 

THAT the delegation request be granted. 

- CARRIED UNANIMOUSLY 

3. Proposed Hotel Development - 
Hastings and Renfrew Streets 

Zen & Aquilini Construction, in a letter dated March 14th, 
1978, requested an opportunity of appearing before Council on 
their proposed hotel development at Hastings and Renfrew Streets 
in Vancouver. 

MOVED by Aid. Harcourt, 

THAT the delegation request be granted. 

- CARRIED UNANIMOUSLY 

4 . Business Tax Exemption 

Before Council was a petition dated March 12, 1978, 
containing 17 signatures requesting to appear as a delegation 
to discuss the matter of special exemption from paying the 9^5% 
business tax or, failing this, that Burrard Amusements and the 
B.C. Jockey Club pay their fair share. This petition was 
sponsored by the Downtown Eastside Residents' Association. 

MOVED by Aid. Rankin, 

THAT the delegation request be granted; 

FURTHER THAT any other delegations who deem themselves 
affected by this matter, be also heard at that time. 

- CARRIED 

(Aldermen Gerard, Kennedy, Puil and the Mayor opposed) 
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COMMUNICATIONS OR PETITIONS (cont'd) 

5. Recreational Facilities Fund 

Council noted a letter dated March 17, 1978, from the 
Downtown Eastside Residents' Association requesting to appear 
as a delegation this day on the matter of the Recreational 
Facilities Fund priorities. It was noted that the clause of 
the Finance and Administration Committee's report dealing with 
this matter will be deferred to the next meeting of Council, 
as the matter of the Carnegie Library will be before the 
Community Services Committee on March 23, 1978. 
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MOVED by Aid. Puil, 

THAT the delegation request of D.E.R.A. be referred to the 
Community Services Committee and that the Association be given 
an opportunity of addressing the Committee when the matter of 
the Carnegie Library is before it. 

- CARRIED UNANIMOUSLY 


6. B.C. Hydro Transit Cutbacks 

In a letter dated March 20, 1978, the Downtown Eastside 
Residents' Association requested permission to appear as a 
delegation this day on the matter of B.C. Hydro transit cutbacks. 

MOVED by Aid. Rankin, 

THAT the request of D.E.R.A. to address Council this day 
be approved, and all other interested parties be also given 
an opportunity to address Council. 

- LOST 

(Aldermen Brown, Ford, Gerard, Gibson, Kennedy, Puil 
and the Mayor opposed) 

7. Kiwassa N.I. P. Area Rezoning - 
1026 and 1030 East Georgia Street 

Council noted a letter dated March 20, 1978, from Robert 
Gardner & Associates, with respect to the by-law on the 
Kiwassa N.I. P. Area rezoning. Mr. Gardner, on behalf of his 
client, Mr. Martin Mache, owner of two lots at 1026 and 1030 
East Georgia Street, requested that these lots be excluded 
from the By-law on the Kiwassa N.I. P. Area. Mr. Mache was out 
of town at the time of the Public Hearing and, therefore, did 
not have cin opportunity of addressing Council at that time. Mr. 
Gardner addressed Council in support of his client's request. 

MOVED by Aid. Puil, 

THAT Lots 6 and 7, Block 95, District Lot 181, Plan 196 
(1026 and 1030 East Georgia Street) , be excluded from the 
By-law on the Kiwassa N.I. P. Area rezoning, and the Director of 
Legal Services report to a future Council meeting in connection 
therewith. 

- CARRIED UNANIMOUSLY 


8 . Rezoning of 4545 Prince Albert Street 

Council on November 22, 1977, approved the rezoning of the 
site at 4545 Prince Albert Street from RS-1 One Family Dwelling 
District to CD-I Comprehensive Development District sxibject to 
certain conditions to be completed on or before March 23, 1978. 

In a letter dated March 20, 1978, Lisogar Construction Ltd., 
requested a 30-day extension on the conditions to allow them time 
to register the documents and make minor amendments. 

MOVED by Aid. Kennedy, 

THAT Lisogar Construction Ltd., be granted a 30-day extension 
in which to meet certain conditions attached to the rezoning of 
4545 Prince Albert Street from RS-1 One Family Dwelling District 
to CD-I Comprehensive Development District. 

- CARRIED UNANIMOUSLY 
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The Council recessed at 3:50 p.m., and, 
following an 'In Camera' meeting in the 
Mayor's office, reconvened in the Council 
Chamber at 4:35 p.m., with Mayor Volrich 
in the Chair and the same Members present. 


DELEGATIONS 

1. Tenants' Advisory 

Counselling Services 

Council noted a report of the Community Services Committee 
dated March 9, 1978, concerning support of funding for the 
Tenants' Advisory Counselling Services. In this regard, the 
Council received representations from the following: 

Mr. M. Chrunik - representing Grandview-Woodlands 

Community Resources Advisory Board. 

Mr. D.W. Laalo - representing Grandview Tenants' 

Association, 

Ms. V. Barrett - representing West End Tenants' Association. 

A brief was filed by the Grandview Tenants' Association, 
together with communications to and from the Minister of Human 
Resources, on the topic. 

All delegations urged Council's support of the recommendation 
contained in the Committee's report. 

MOVED by Aid. Rankin 

THAT the recommendation of the Committee be approved; 

FURTHER THAT the Mayor arrange a meeting with the Premier 
and the Provincial Cabinet to discuss funding in the field of 
Social Services. 

- CARRIED 

(Aid. Kennedy opposed) 


CITY MANAGER'S AND OTHER REPORTS 

A. MANAGER'S GENERAL REPORT 
MARCH 17, 1978 


Works & Utility Matters 
(March 17, 1978) 


The Council considered this report which contains two 
clauses identified as follows: 

CI. 1: Watermain Installation - 1977 Capital Budget 
CI. 2: Watermain Installations - 1977 Capital Budget 

Clauses 1 and 2 

MOVED by Aid. Gibson 

THAT the recommendations of the City Manager, as contained 
in clauses 1 and 2 of this report, be approved. 

- CARRIED UNANIMOUSLY 
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CITY MANAGER'S & OTHER REPORTS (Cont'd) 

Building & Planning Matters 
(March 17, 1978) 


The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Riley Park N.I. P. - Changes to Livingstone 

School to Facilitate Community Use 
CI. 2: Kitsilano N.I. P. - Final Projects 
CI. 3: Rezoning Application - N/W Corner 12th Avenue 
and Lakewood Drive 


Clauses 1 and 2 

MOVED by Aid. Harcourt 

THAT the recommendations of the City Manager, as contained 
in clauses 1 and 2, be approved. 

- CARRIED UNANIMOUSLY 

Rezoning Application - 

N/W Corner 12th Ave. & Lakewood Drive. 
(Clause 3) 

MOVED by Aid. Harcourt 

THAT the recommendations of the City Manager, as contained 
in clause 3 of this report, be approved. 

- CARRIED 

(Aid. Brown, Ford, Gibson and Kennedy opposed) 

Licenses & Claims Matters 
(March 17, 1978) 


Wonder Rooms, 

50 East Cordova Street, 

(Clause 1) 


MOVED by Aid. Ford 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved; 

FURTHER THAT the City Manager arrange for a report on 
the premises from the Health Inspectors, to be submitted at the 
same time as the proprietor appears before Council. 

- CARRIED UNANIMOUSLY 


Finance Matters 
(March 17, 1978) 

The Council considered this report which contains two 
clauses identified as follows: 

CI. 1: Law Reform Commission Proposals re Tort 

Liability of Public Bodies 
CI. 2: Orpheum Theatre - Heating Problems 

Law Reform Commission Proposals re 
Tort Liability of Public Bodies 
(Clause 1) 


MOVED by Aid. Rankin 

THAT this clause be deferred and a report reference be given 
by the Director of Legal Services at the appropriate time. 


- CARRIED UNANIMOUSLY 
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CITY OF VANCOITVER 

REGULAR COUNCIL MEETING 

A Regular Meeting ol' the Council ol the City ol' Vancouver 
was held on Tuesday. December 1, 1970, in the Council Chamber, 
at approximately 9:30 A.M. 

PRESENT : His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 
Hardwick, Linnell, Phillips, 
Rankin, Sweeney and Wilson 

CLERK TO THE COUNCIL : R. Thompson 

PRAYER The proceedings in the Council Chamber were opened 

with prayer. 

ACKNOWLEDGMENT His Worship the Mayor acknowledged the presence 

in the Council Chamber of students I'rom York 
House School under the direction of Miss Watts 
and students from a Political Science class of 
Lord Byng Secondary School, under the direction 
of Mr. Emmott. 


'IN CAMERA ' MEETING 

The Council agreed to an 'In Camera' meeting later this 

day . 


ADOPTION OF MINUTES 

MOVED by Aid. Calder, 
SECONDED by Aid. Broome, 

THAT the Minutes of the Special Council meeting (Court of 
Revision), dated November 19, 1970, be adopted. 

- CARRIED 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT the Minutes of the Council meeting under the dates of 
November 24, 1970 and November 26, 1970, (including 'In Camera'), 
be adopted. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Bird, 
SECONDED by Aid. Broome, 

THAT this Council resolve itself into Committee of the Whole, 
His Worship the Mayor in the Chair. 

- CARRIED 

UNFINISHED BUSINESS 

It was agreed to defer the following matters pending the 
hearing of delegations later this day: 

(a) Sunday Hours of Operation: Gastown 

(b) Canopies for Cushman Carts 

(c) Rezoning: N/W corner Victoria Drive 
and Kent Avenue (Mr. Hoff) 

(d) Zoning: 3296 S.E. Marine Drive 

(T. Holmes) 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Finance Matters (Cont'd) 

Orpheum Theatre - 
Heating Problems 
(Clause 2) 


MOVED by Aid. Gibson 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 


Property Matters 
(March 17, 1978) 

The Council considered this report which contains three 
clauses identified as follows: 

CI. 1. Rental Review, 1836 West 5th Avenue, 
Cl. 2. Authorization to Purchase Two T.V.Sets 

for Cordova House Prior to 1978 Budget Approval, 
Cl. 3. Lease of 1,700 sq.ft. more or less on second 

floor - 1836 West 5th Avenue. 

Clauses 1, 2, 3. 

MOVED by Aid. Gibson 

THAT the recommendations of the City Manager, as contained 
in clauses 1, 2 and 3 of this report, be approved. 

- CARRIED UNANIMOUSLY 


B. Purchase of 5.5. acres in Langara 
by Daon Development Corporation 

MOVED by Aid. Brown 

THAT the recommendation of the City Manager, as contained 
in this report, be approved. 

- CARRIED 

(Ald.Puil and Rankin opposed) 


C. Boundary Road Improvements and 
Associated Matters 


MOVED by Aid. Harcourt 

THAT the City Manager's report dated March 8, 1978, on 
the above matter be received for information at this time, and 
deferred to the April 4th 1978 meeting, at which time delegations 
will be before Council . 

- CARRIED UNANIMOUSLY 


D. Proposed Rezoning - Former C.P.R. 

Right-of-way in Kitsilano Point 

MOVED by Aid. Gibson 

THAT the recommendation of the City Manager, as contained 
in this report, be approved. 

- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 


E . Grandview-Woodland N . I . P . Appropriation 

of Funds: R.E.A.C.H. Centre Improvements 

In considering this report Council received further 
explanation from Mr. Dan Cornejo, Planner, and a representative 
from R.E.A.C.H. Centre. 

MOVED by Aid. Puil 

THAT the recommendation of the City Manager, as contained 
in this report, be approved. 

- CARRIED UNANIMOUSLY 


F. Consequential Amendment to Zoning and 
Development By-law No. 3575, re 
Point Grey Road Building Line 

MOVED by Aid. Rankin 

THAT the recommendation of the City Manager, as contained 
in this report, be approved. 

- CARRIED UNANIMOUSLY 


G. Replacement of Deputy Fire Chief 

Council considered a City Manager's report dated March 8, 
1978, concerning replacement of the Deputy Fire Chief, which 
read as follows: 

"The Fire Chief reports as follows: 

'The Deputy Fire Chief will be proceeding on 
superannuation, effective November 1, 1978. 
Prior to his effective date, he will be taking 
a total of ten weeks accumulated vacation, 
making his actual retirement date August 21,1978. 

To provide consistent management of the Department 
I feel it essential to replace the Deputy prior 
to his proceeding on vacation. I also feel it 
necessary that the new Deputy have an overlap 
training period of approximately two months to 
be effective in a reasonable time frame. The 
latter is essential as my own retirement date 
will be July 1, 198 0, at the latest; 

I therefore recommend approval be given to start 
recruiting procedures immediately for the position 
of Deputy Fire Chief and that an overlap of up to 
two months be authorized. ' 

The City Manager RECOMMENDS the foregoing recommendation 
of the Fire Chief be approved . " 


MOVED by Aid. Rankin 

THAT the recommendation of the City Manager, as contained 
in this report, be approved. 

- CARRIED UNANIMOUSLY 
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I. Report of Standing Conunittee 
on Planning and Development, 
March 9, 1978 

The Council considered this report which contains two 
clauses identified as follows: 

CI. 1: Status of Major Development Permit Applications 
CI. 2: False Creek, Area 6, Phase 1 - Parks Budget 

Clauses 1 and 2 

MOVED by Aid. Harcourt, 

THAT the recommendations of the Committee contained in 
Clauses 1 and 2 be approved. 

- CARRIED UNANIMOUSLY 


At this point in the proceedings. Alderman Kennedy left 
the meeting. 


II. Report of Standing Committee 
on Community Services , 
March 9, 1978 


The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Immigrant Services Centre Funding 
CI. 2: Hotel Vancouver re Fire By-law 
CI. 3: The Status of Day Care Centres; in 
the City of Vancouver 

Immigrant Services Centre 
Funding (Clause 1) 

MOVED by Aid. Rankin, 

THAT the recommendations of the Committee contained in 
this Clause be approved after amending recommendation A by 
inserting after the word 'interpreter' the words 'for the 
period April 1, 1978 to March 31, 1979.' 

- CARRIED UNANIMOUSLY 

Hotel Vancouver re Fire 
By-law (Clause 2) 

Mr. Dave Harris, Law Department, CN Rail, owners of the 
Hotel Vancouver, was present in Council to answer any questions. 
It was noted that ads calling for tenders for the sprinkler 
system for the Hotel Vancouver have been placed in local newspapers. 

MOVED by Aid. Gibson, 

THAT no action be taken at this time on the Committee's 
recommendation . 

- CARRIED 

(Alderman Rankin opposed) 

The Status of Day Care Centres in 
the City of Vancouver (Clause 3) 

MOVED by Aid. Rankin, 

THAT reccanmendations A, B, C and D of the Committee 
contained in this Clause be approved. 

- CARRIED UNANIMOUSLY 


cont'd. . . . 
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STANDING COMMITTEE REPORTS (cont'd) 

Report of Standing Committee 
on Community Services, 
March 9, 1978 (cont'd) 

The Status of Day Care Centres in 
the City of Vancouver (cont'd) 

MOVED by Aid. Ford, 

THAT recommendation E of the Committee contained in 
this Clause be referred back to the Community Services Committee 
for consideration pending submission of a satisfactory job 
description for the position of day care consultant. 

- CARRIED UNANIMOUSLY 
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III. Report of Standing Committee 
on Finance & Administration, 
March 9, 1978 

The Council considered this report which contains three 
clauses identified as follows: 


CI. 1 
CI. 2 
CI. 3 


S.P.C.A. - 1978 Grant Request 
Rental Review - Hodson Manor 

Provincial Government - Recreation Facilities 
Assistance Program (REFAP) 


S.P.C.A. - 1978 Grant 
Request (Clause 1) 

MOVED by Aid. Brown, 

THAT the recommendation of the Committee contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 

Rental Review - Hodson Manor 
(Clause 2) 

MOVED by Aid. Brown, 

THAT the recommendation of the Committee contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 

Provincial Government - Recreation 
Facilities Assistance Program 
(REFAP) (Clause 3) 

MOVED by Aid. Brown, 

THAT consideration of this Clause be deferred to the next 
meeting of Council. 

- CARRIED UNANIMOUSLY 


IV. Report of Standing Committee 
on Planning and Development, 
March 16, 1978 

False Creek, Area 6, Phase 1 - 
Wrap Up of Budgets (Clause 1) 

MOVED by Aid. Harcourt, 

THAT the recommendations of the Committee contained in 
this Clause be approved. 

- CARRIED 


(Alderman Puil opposed) 
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At this point in the proceedings, the Mayor introduced the 
Honourable Andre Ouellet, Minister of State for Urban Affairs. 
The Mayor left the meeting and Alderman Rankin assumed the Chair. 


STANDING COMMITTEE REPORTS (cont'd) 

V. Report of Standing Committee 
on Transportation, 
March 16, 1978 


The Council considered" this report which contains three 
clauses identified as follows: 

CI. 1: Transit Matters and Revised Transit Schedules 
CI. 2: Revenue Sharing Act - Roadway Improvements 
CI. 3: Transcontinental Railway Passenger Terminal - 
Vancouver 

Clauses 1 and 2 

MOVED by Aid. Harcourt, 

THAT the recommendations of the Committee contained in 
Clauses 1 and 2 be approved. 

- CARRIED UNANIMOUALY 

Transcontinental Railway Passenger 
Terminal - Vancouver (Clause 3) 

MOVED by Aid. Harcourt, 

THAT the recommendation of the Committee contained in 
this Clause be amended and then approved as follows: 

"That Council advise the Federal Minister of Transport 
and Provincial Minister of Municipal Affairs of its 
support for the CPR terminal for the transcontinental 
railway passenger service by submitting the draft letter 
contained in the memorandum of the City Engineer dated 
March 15, 1978." 

- CARRIED UNANIMOUSLY 

(underlining denotes amendment) 


VI. Report of Standing Committee 
on Finance & Administration, 
March 16, 1978 


1978 Basic Capital Budgets 
(Clause 1) 


MOVED by Aid. Brown, 

THAT the recommendations of the Committee contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Brown, 

THAT item 3-01-03, Reconstruction of Old Sewers in various 
locations in the amount of $375,000.00, set out', in the Project 
Detail appended to this clause, be approved and the remainder 
of the Project Detail be deferred to the next meeting of Council. 


- CARRIED UNANIMOUSLY 
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G.V.R.D. Matters 

There were no comments with respect to G.V.R.D. Matters 
insofar as the Regional District meeting for March 22, 1978, 
is concerned. 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Puil, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Brown, 
SECONDED by Aid. Gibson, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


BY-LAWS 


1. BY-LAW TO AMEND BY-LAW NO. 2193, 
BEING THE FIRE BY-LAW (Outdoor 
Burning) 

MOVED by Aid. Har court, 
SECONDED by Aid. Puil, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Puil, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

2. BY-LAW TO AMEND BY-LAW NO. 4810, 
BEING THE SIGN BY-LAW 


MOVED by Aid. Brown, 
SECONDED by Aid. Puil, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no cunendments, it was 

MOVED by Aid. Brown, 
SECONDED by Aid. Puil, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


(Alderman Gibson was excused from voting on this By-law) 


51 


Regular Council, March 21, 1978 12 

MOTIONS 

A. Allocation of Lands for Lane Purposes 
(NIO' of Lot 'A' of Lots 13 and 14, 
Block 292, D.L. 526, Plan 590) 


MOVED by Aid. Rankin, 
SECONDED by Aid. Gerard, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for lane purposes, the following described lands; 

North 10 feet of Lot 'A' (Reference Plan 96) of Lots 
13 and 14, Block 292, District Lot 526, Plan 590; 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes, and declared to form and constitute portions of 
lane. 

- CARRIED UNANIMOUSLY 


B. Allocation of Land for Lane Purposes 
(EIC of Lot 5, except the W7 ' , now 
road. Block 70, D.L. 264A, Plan Nos. 
442 and 1771) ^ 


MOVED by Aid. Rankin, 
SECONDED by Aid. Gerard, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for lane purposes, the following described lands; 

East 10 feet of Lot 5, except the West 7 feet, now 
road. Block 70, District Lot 264A, Plan Nos. 442 & 
1771; 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes, and declared to form and constitute portions of 
lane. 

- CARRIED UNANIMOUSLY 

C. Allocation of Land for Lane Purposes 
(NIC of Each of Lots 15 and 16, 
Block 319, D.L. 526, Plan 590) 


MOVED by Aid. Rankin, 
SECONDED by Aid. Gerard, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for lane purposes, the following described lands; 

North 10 feet of each of Lots 15 and 16, Block 319, 
District Lot 526, Plan 590; 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes, and declared to form and constitute portions of 
lane. 

- CARRIED UNANIMOUSLY 
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ENQUIRIES AND OTHER MATTERS 

Alderman Brown - referred to the Old King George 

Parking - Old King School Site now being used for 

George School Site parking without apparently a 

development permit being issued 
and no landscaping provided 
around the perimeter. 

The City Manager was requested 
to submit a report on the matter. 


The Council adjourned at approximately 5:40 p.m. 


The foregoing are Minutes of the Reg^dar Council Meeting 
of March 21, 1978, adopted on April /4|, 1978. 



SUPPORTS DEL-1 


PART REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


MARCH 9, 1978 


A meeting of the Standing Committee of Council on Community 
Services was held on Thursday, March 9, 1978, in Committee 
Room No. 2, Third Floor, City Hall, at approximately 1:30 P.M. 


PRESENT ! Alderman Rankin, Chairman 
Alderman Bellamy 
Alderman Ford 
Alderman Gerard 
Alderman Marzari 

COMMITTEE CLERK: H. Dickson 


RECOMMENDATION 

1. Tenants Advisory Counselling Services - Delegation 

The Chairman had agreed to the request of Mr. D. Laalo, 
President of the Grandview Tenants Association, to appear as a 
delegation before the Committee to seek City Council's support 
for the application of the Tenants Advisory Counselling Services 
to the Provincial Government for continued funding. 

Mr. Laalo, together with several other representatives from 
both the Grandview-Woodlands and West End areas, appeared before 
the Committee this date. 

A brief (copy on file in the City Clerk's office) from the 
Grandview Tenants Association had been circulated to Members of 
the Committee prior to the meeting and at today's meeting, a 
brief (Schedule "A") from the Community Resources Advisory Board, 
Grandview-Woodlands, and a letter (Schedule "B") from Vancouver 
Centre M.L.A. Emery Barnes were distributed by the delegation. 

Several persons addressed the Committee, advising that the 
Provincial Human Resources Department had indicated it will not 
continue to fund the Tenants Advisory Counselling Services beyond 
March 31st, 1978, and had indicated that this type of service is 
provided by the Rentalsman and the Rent Review Commission. 

The delegations requested that the Committee recommend that 
Council advise the Human Resources Department that it supports 
the Tenants Advisory Counselling Services and requests the Human 
Resources Department to continue to fund this service. The 
delegations also suggested that Council or individual Aldermen 
host a press conference on the subject of reduced Provincial 
funding and also sponsor a public meeting on the issue of reduc- 
tion in Provincial funding for community service programs. 

The Chairman of the Committee pointed out that City Council, 
on Tuesday, March 7, 1978, had approved a recommendation that 
the Mayor and Chairmen of the Community Services and Finance & 
Administration Committees seek a meeting with the Premier and 
his Cabinet on the subject of funding for community services, 
and that if City Council approves a recommendation that the 
Hiunan Resources Department be urged to continue funding the 
Tenants Advisory Counselling Services, then this subject could 
be raised at the meeting with the Provincial officials. 


Continued 


512 


Part Report to Council 

Standing Coiranittee of Council on Community Services 
March 9, 19 78 


Clause No. 1 Continued 

The Committee heard seven speakers on this particular matter 
and following discussion, it was 

RECOMMENDED 

THAT Council support the application for funding of 
the Tenants Advisory Counselling Services to the 
Department of Human Resources and urge the Depart- 
ment of Human Resources to continue funding these 
services . 

FURTHER THAT the City make direct representation 
to the Minister of Human Resources urging that 
this funding be continued. 


The meeting adjourned at approximately 3:50 P.M. 
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UNFINISHED BUSINESS (cont'd ) 

Lottery ro 1971 Centennial Project 

Pursuant to Council's instructions on November 26, 1970, 
further consideration was given to the following motion: 

MOVED by Aid. Phillips, 

SECONDED by His Worship the Mayor, 

THAT WHEREAS the City will have to raise a substantial sum 
of money to finance its share of the 1971 Centennial project or 
else lose the contributions from senior governments; 

THEREFORE BE IT RESOLVED THAT the Corporation Counsel report 
on the steps that would be necessary to conduct a special civic 
lottery to finance Vancouver's share of the 1971 Centennial 
project . 

(not put) 

MOVED by Aid. Rankin, 

THAT His Worship the Mayor be requested to communicate 
with the appropriate authorities in the Provincial Government 
and enquire if they would support a special Civic lottery to 
finance Vancouver's share of the 1971 Centennial project. 

- CARRIED 

COMMUNICATIONS OR PETITIONS 

Proposed Low Density Multiple Dwelling 
Housing: S ' W Marine Drive and the Eraser 
River at end of Angus Drive 


The Council noted a communication from Horner Developments 
Limited asking an opportunity to appear before Council further 
in connection with low density housing development between 
S/W Marine Drive and the Eraser River at the end of Angus Drive, 
The request is made the hearing be set for December 15th. 

MOVED by Aid. Linnell, 

THAT the delegation be permitted to appear when the Board 
of Administration report on this latest communication of November 26 
is received, which it is anticipated will be December 15th. 


BOARD OF ADMINISTRATION AND OTHER REPORTS 

A , General Report, November 27, 1970 

Works and Utility Matters 

Rental of Festoon Lights to 1970 
Christmas Carol Ship Committee (Clause 5 ) 

MOVED by Aid. Linnell, 

THAT Clause 5 of the report of the Board of Administration 

(Works and Utility matters), dated November 27, 1970, be approved 
and a grant up to $112,00 to cover the rental of the festoon lights, 

be approved. 

- CARRIED BY THE 
REQUIRED MAJORITY 

Air Pollution: Marpole (Clause 8) 


It was agreed to defer consideration of this clause pending 
the hearing of a delegation as requested. 


MANAGER'S REPORT, MARCH 17, 1978 (WORKS: Al - 1) 


WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 


RECOMMENDATION 


1. Watermaln Installation - 1977 Capital Budget 
The City Engineer reports as follows: 

"To provide on-street fire protection and services to subdivided portions of Lot 7, 
D.L. 526, Plan 14750, a watermain has to be installed on Arbutus Street from King 
Edward Avenue to approximately 650 feet south. 

The total cost of this work is estimated at $24,000 of which a fixed amount of 
$15,000 is being paid by the developer. The remaining balance, estimated at 
$9,000, is to be paid from Waterworks Capital funds. 

Irecommendthat the above-named installation be approved and that the required 
City portion of $9,000 be appropriated from Waterworks Capital Account #128/7901, 
'Short Notice Projects - Unappropriated'." 

The City Manager RECOMMENDS that the foregoing recommendation of the City Engineer 
be approved. 


2. Watermain Installations - 1977 Capital Budget 
The City Engineer reports as follows: 

"Watermain installations and replacements are required as follows: 

WATERWORKS PROJECT 719 


Street 

Kootenay Street 
Oxford Street 
Boundary Road 
11th Avenue 
Prince Edward Street 
Windsor Street 

Estimated Cost: $98,000 


From 

Eton Street 
Kootenay Street 
Cambridge Street 
Kingsway 
Aubrey Place 
19th Avenue 


To 

Oxford Street 
Boundary Road 
Eton Street 
Prince Edward Street 
31st Avenue 
21st Avenue 


The Boundary Road installation is required for grid completion and dead-end 
elimination. All other installations replace old leaking steel mains. In addition, 
five of the above six installations have to be completed prior to 1978 paving. 

Funds for the project are available from the following Waterworks Capital Accounts: 
#128/7902 Prior to Paving - Unappropriated $43,000 
#128/7903 Uncompleted Design - Unappropriated 55,000 

$98,000 

I irecommendthat Project 719 be approved for construction and that the required 
$98,000 be appropriated for this work as stipulated above." 

The City Manager RECOMMENDS that the foregoing recommendation of the City Engineer 
be approved. 


* * * * * 

FOR COONC.'L ACTION SEE PAGEfS) ..^Qi!.™.. 
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(BUILDING: A-4 - 1) 


BUILDING & PLANNING MATTERS 

RECOMMENDATION ; 

1. Riley Park N.I. P. Appropriation of Funds: 

Changes to Livingstone School to Facilitate Community Use 

The Director of Planning reports as follows: 

"On July 26, 1977, City Council approved the Riley Park N.I.P. Concept Plan which 
included an allocation of $75,750.00 for improvements to local schools. The purpose 
of this report is to recommend the appropriation of a portion of these funds for changes 
to David Livingstone Elementary School. 

A goal of the Riley Park Citizens' N.I.P. Planning Committee is to make public 
facilities in the neighbourhood more accessible for community use. The gymnasium 
at Livingstone School would be very useful as a site for public functions, except 
that such use at present is limited because' of security problems relative to the 
rest of the school. The proposed N.I.P. expenditure would provide a separation 
between the school classroom/office areas and the gymnasium. Partitions and 
doors with appropriate panic hardware would be installed at the northwest stairwell 
and in the hall south of the gymnasium. 

Various groups and organizations in the neighbourhood would then be able to use the 
gymnasium for classes, sporting events and other leisure activities under normal 
rental arrangements without disturbing the classroom areas. 

The changes for Livingstone School are itemized in Appendix I, attached, as agreed 
upon by the Riley Park Citizens' N.I.P. Planning Committee, Livingstone School staff 
and the Vancouver School Board. 

The Central Mortgage and Housing Corporation has been advised of this proposed 
expenditure and concurs with the recommendation for funding of this project. The 
total cost is $2,800.00. 

The Director of Planning recotmends that Council approve an expenditure of $2,800.00 
to be appropriated from the Riley Park N.I.P. Social and Recreational Budget Account 
898/9412 for the installation of divider partitions and doors at David Livingstone 
School, costs to be shared as follows: 

C.M.H.C. $1,400.00 (50^ of total) 

Province of B.C. $ 700.00 (25% of total ) 
City of Vancouver $ 700.00 (25% of total) " 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Director of Planning be approved. 

2 . Kitsilano N.I.P. - Final Projects 

The Director of Planning reports as follows : 

"The Implementation Stage of the Kitsilano Neighbourhood Improvement 
Program is drawing to a close. City Council approved the Concept 
Plan for Kitsilano (and Cedar Cottage) on November 12, 1974. CMHC 
has informed the Planning Department that all NIP projects for Kitsilano 
and Cedar Cottage are to be completed by March 18, 1978 . However, 
they also stated they are willing to grant time extensions for 
specific projects as long as there is a Council commitment made for 
these projects before the end of March. 

As there is still approximately $35,000 remaining in the Kitsilano 
N.I.P. budget, out of an original allocation of $1,200,000, the 
Kitsilano Planning Committee has been reviewing for the past few 
months, requests for N.I.P. funding. They are recommending that the 
following be approved: 

(a) Install a Sink at Tennyson School - The community room in Tennyson 
School, which was created through the use of N.I.P. funds 
($42,375) is used each day for several hours by an after-school 
day-care group. They have reported that having a sink is quite 


Cont'd . . 
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Clause 2 Cont'd 

essential for the proper functioning of the facility. A sink 
would also enable a greater variety of activities to take place 
in the facility at night. It was simply an oversight that it 
was not included in the original renovation plans. School Board 
staff have estimated the cost of installing a sink, with 
necessary plumbing, to be $ 2 ,635 . 

(b) Additional work at Kitsilano Neighbourhood House - Last fall 
City Council approved the expenditure of $68,000 from the N.I. P. 
budget to improve the grounds around Kits House, and to make 
improvements needed to make the building accessible to handicapped 
persons. However, it was discovered when the Building Permit 

was applied for that additional work would have to be carried out 
to meet the City's regulations which require a fire separation 
between the wheelchair ramp and the main building. The cost for 
this work has been estimated to be $ 2 , 365 . 

(c) Improve Playground Facilities at Gordon School - The three other 
Elementary Schools in Kitsilano (Hudson, Tennyson and Bay view) 
have all received $30,000 or more to build creative playgrounds 
on the school grounds. Gordon School did not receive similar 
funding because the parents and staff, at that time, were unwilling 
to do the work necessary to put together a N.I. P. proposal. The 
situation has changed, and a proposal for playground improvements 
has been submitted. Details are attached as Appendix A. The total 
estimated cost is $ 29 , 640 . 

(d) Arbutus and Fourth Mini-Park - On October 5, 1976, City Council 
approved the expenditure of $15,000 from NIP to build a mini-park 
on a boulevard widening at the northeast corner of Arbutus and 
Fourth. After detailed drawings were prepared, the City Engineer 
felt some changes would be required to meet standards of safety. 
After quite some time, a final design was produced which met both 
the Kitsilano residents goals and the City's requirements. However, 
due to the design, it is now estimated that the project will cost 
$ 27,000 or^ $ 12,000 more than was allocated. Details are attached 

as Appendix B. 

The total estimated cost of these four projects is $ 46,640 . 

The Planning Department concurs with the recommendation that the above- 
noted projects be approved. 


FTODING 

Several of the Kitsilano N.I. P. accounts have funds remaining in 
them which have been unspent and several others have been overspent. 
Details are attached as Appendix C. Several items such as the Kitsilano 
Community Centre, Bayview School, Relocation of Tenants, etc. have 
not been included even though the accounts show money unspent for 
these items because these projects have not yet been completed. It 
is assumed that these items will be completed within the budget limits 
set for them. 


Therefore, if these items are excluded, the balance for each section 
of the budget is: 

Recreation Facilities - $ 1,655.55 

Social Facilities 691.40 

Housing 17,528.89 

Planning & Administration 21,022 .00 

TOTAL $37,586.74 


Also, on January 10, 1978 City Council agreed to sell the NIP Housing 
Site at 19 37 to 1953 West 2nd Avenue to the Nasaika Co-op for $160,000, 
with $100,000 of that amount to be transferred to the Community Centre 
project and $60,000 to be set aside for social and recreational 
projects in Kitsilano. 
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Therefore the funds required are: 


Recreation Facilities overexpenditure 
Projects listed in first section of this 

report 

TOTAL 


(BUILDING: A-4 - 3) 


$ 1,655.55 
46,640.00 
$48,295,55 


and the total funds available are; 

Social Facilities 
Housing 

Planning and Administration 
Proceeds from Housing site sale 


$ 691.40 
17,528.89 
21,022.00 
60,000.00 


TOTAL 


$99,242.29 


Note that the money from the Social Facilities, Housing and Planning 
and Administration accounts is cost-shared with the senior governments 
on the basis of Federal 50%, Provincial 25%, City 25%. The $60,000 
from the sale of the property is completely city money and therefore, 
does not fall under the March 18 completion deadline. 

The expenditure of $48,295.55 on the Recreation Facilities overrun and 
on the four projects will leave $50,946.74 ($99,242.29 less $48,295.55) 
unexpended City funds . Under the N.I. P. guidelines this sum of money 
must be spent in the Kitsilano N.I. P. area for projects identified in 
the future but does not fall under the March 18 completion deadline. 

The Director of Planning therefore recommends that City Council: 

A. Approve the expenditure of up to $2,635.00 (Two thousand six 
hundred and thirty-five dollars) from the Kitsilano NIP budget 
to be used to install a sink in the Community Room at Tennyson 
School . 

B. Approve the expenditure of up to $2,365.00 (Two thousand three 
hundred and sixty-five dollars) from the Kitsilano NIP budget to 
be used to complete the renovation work to Kitsilano Neighbourhood 
House. 

C. Approve the expenditure of up to $29,640.00 (Twenty-nine thousand 
six hundred and forty dollars) from the Kitsilano NIP budget to 
be used to improve the grounds at Gordon School . 

D. Approve the expenditure of up to $12,QQQ. OQ (Twelve thousand 
dollars) from the Kitsilano NIP budget, in addition to the 
$15,000.00 previously approved, to be used to install a mini- 
park on the boulevard on the northeast corner of 4th Avenue 
and Arbutus . 

E. Approve the transfer of unexpended NIP funds, from the accounts 
noted in Appendix C, to the NIP accounts showing overexpenditures 
(noted in Appendix C) and to the new accounts set up to pay for 
the four projects noted above." 


The City Manager RECOMMENDS that the foregoing recommendations of 
the Director of Planning be approved. 
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3. Rezoning Application - Northwest Corner of 12th Avenue 
and Lakewood Drive 


The Director of Planning reports as follows: 

"An application has been received from Michael Katz, 
Architect, to amend Zoning and Development By-law No. 3575 
whereby the site at the Northwest Corner of 12th Avenue 
and Lakewood Drive, Remainder Lot 2, Subdivision 'D', 
Block 163, D.L. 264A, Plan 8723, be rezoned from RS-1 One- 
Family Dwelling District to RT-2 Two-Family Dwelling 
District for the purpose of : 

Constructing 50 2-bedroom townhouse units. 


Site Description and Background 

The Great Northern rail cut forms the 461 foot northerly boundary of this 
site, which is also bounded by Lakewood Drive on the east. Semi in Drive 
on the west, and in part by 12th Avenue on the south. The northeast cor- 
ner of 12th Avenue and Semi in Drive is occupied by the Lakeview United 
Church which occupies a separate lot adjoining the site on the south. 
The site has frontage on three streets: 12th Avenue (a frontage of 217 
feet), Lakewood Drive (a frontage of 125^ feet) and Semi in Drive (a 
frontage of 130 feet). The irregular shape of the site is more clearly 
seen in the attached Appendix A map. 

The site is currently zoned RS-1 and is developed with a tourist court 
known as the Mid City Motel, a use which was approved by the Board of 
Variance in November of 1952. The motel provides 21 dwelling units and 
6 sleeping units which are rented on a daily (@ $14 per day) and a weekly 
basis (@ $50 to $55 per week). An exterior inspection of this existing 
development indicates that the seven buildings on the site are in 
fair condition. 

To the north, across the railway cut, and to the south, across 12th Avenue 
the lands are also zoned RS-1 and developed with a variety of single 
family dwellings. To the east, across Lakewood Drive are three separately 
zoned properties: the northeast corner of Lakewood Drive and 12th Avenue 
is zoned as a CD-I Comprehensive Development District, and developed with 
an automobile glass repair shop; on the southeast corner of 12th Avenue 
and Lakewood Drive, is a gasoline service station developed under the 
existing C-1 Commercial District; to the east of this property is a single 
RT-2 Two-Family Dwelling District lot which is developed with a four unit 
apartment building. 

Lands to the west of the site are zoned RT-2 Two-Family Dwelling District 
and developed with a mixture of single family houses, conversions, two- 
storey apartment buildings and a number of non-residential uses. For 
example, on the north side of 11th Avenue, between Semi in Drive and 
Victoria Drive, is the First Christian Restoration Church. To the north 
of this church is the Grandview Health Unit. (See Appendix B). 

Proposed Development 

The applicant submitted drawings, stamped "Received, City Planning Depart- 
ment, October 12, 1977", indicating the proposed development would consist 
of 50 2-bedroom townhouse units. Parking would be provided totally 
underground with a singular point of vehicular ingress/egress on Lakewood 
Dri ve . 

It is important to note that the requested zone is RT-2 Two-Family 
Dwelling District. The only major outright uses permitted under 
this District Schedule are one- and two-family dwellings. The floor 
space ratio of these uses would be limited to 0.60. Townhouses, and 
apartments are conditional uses which require special approval by the 
Director of Planning and may be subject to conditions and regulations 
as the Director of Planning may decide. Specific regulations which 
appear in the RT-2 Schedule are as follows: 


Cont'd 
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'(2) Apartment buildings subject to the RM-1 Multiple 
Dwelling District regulations and subject to noti- 
fication of such adjoining property owners as the 
Director of Planning deems necessary. 

(2A) Townhouses on sites of not less than 7200 square feet 
and having a side yard of not less than 7 feet and 
subject to the RM-1 regulations, except regulations 
D, F, and J, and subject to notification of such ad- 
joining property owners as the Director of Planning 
deems necessary. ' 

Calculations 

2 

Site Area 64,687 square feet or 1.49 acres (6,010 m 

or .6 hectares) 


Number of Units 

50 2-bedroom townhouse units 

Proposed Floor Area 

43,235 square feet 

(4,017 m^) 



Permitted Under 


Proposed 

RM-1 

Floor Space Ratio 

0.66 

0.75 

Site Coverage 

33% 

40% 

Required Parking 

59 spaces 

60 spaces 

Height of Building 

2 storeys 

2 storeys plus 

(a 24 feet 

cellar 

Setbacks 12th Avenue 

7 feet (2.13 m) 

24 feet (front yard) 

Semi i n 

25 feet (7.62 m) 

24 feet (front yard) 

Lakewood 

25 feet (7.62 m) 

10 feet (side yard) 

Rail Cut 

7 feet (2.13 m) 

35 feet (rear yard) 


City Engineer 

The Assistant City Engineer (Streets), in a memorandum dated December 28, 
1977, made the following comments: 

'The following concerns require attention and must be resolved 
before this rezoning proposal would be acceptable to this 
Department: 

1. Adequate fire, emergency and service vehicle access must 
be provided; 

2. Building grades must be obtained from this Department 
and all entrance elevations must meet these grades to 
this Department's satisfaction; 

3. Geometries regarding parking and ingress/egress must 
comply with Engineering Department standards.' 

Vancouver Fire Department 

The Deputy Fire Chief, in a memorandum to the Engineering Department 
dated December 29, 1977, made the following comments: 

'I have reviewed the fire fighting access for the above 
project and will approve the proposal as shown. 

In this case, one entrance into the complex with a turn- 
around provision for fire trucks at the eastern end is 
acceptable.' 


Vancouver School Board 


The Head of Planning and Administration Services for the Board of School 
Trustees of School District No. 39, in a letter dated January 26th, 1978, 
comments as follows: Cont'd 
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'Noting the proposed rezoning and the possibility that a 50 
unit townhouse scheme might be developed on this site, I 
would anticipate that approximately 40 elementary school age 
children might come from this project (1 per unit, B0% ele- 
mentary school age). 

The area elementary school is Laura Secord, 3 blocks north 
of the proposed development. This school currently has 5 
portable classrooms on this site, but its enrollment is 
declining and it is expected that by September 1978 it will 
be able to accoimiodate this number of children.' 

Urban Design Panel 

The Urban Design Panel, at its meeting of Thursday, December 8, 1977, made 
the following statement: 

'The Panel supported the rezoning but expressed the hope that 
the resubmission for development pertr't would show some re- 
duction of density, larger open spaces and a breaking up of 
the long continuous north block facades.' 

Cedar Cottage N.I. P. Committee 

The Cedar Cottage Neighbourhood Improvement Program Committee, on October 
19 77, opposed this rezoning application for the following reasons: 

1. The density would be too high in this area which is presently 
zoned single family; 

2. There are already many existing vacant apartment units in the 
corrmunity and in the city. Therefore, the sensibility of 
this proposed project is being questioned; 

3. There is no guarantee that the quality of development would be 
better than AHOP standards and whose projects have been dis- 
astrous in some other nearby cotrmunities; 

4. There is concern that the existing schools cannot accommodate 
the additional students which this family project would require. 

Public Information Meeting 

The Planning Department sponsored a Public Information Meeting on February 
2, 1978, largely as a result of the Cedar Cottage N.I. P. Committee which 
indicated their opposition to this proposed rezoning. The major concern 
expressed by the 45 residents in attendance was the proposed density 
and related problems, especially traffic and parking congestion. It 
was felt that the Assisted Home Ownership Program nature of the housing 
would dictate a poor quality of construction. The meeting resolved 
that no rezoning should be approved until a clear housing policy is 
formulated for the Cedar Cottage area. 

Following this meeting, a letter of support for the proposed development 
was received from the Minister of the church to the south, on behalf of 
the congregation. 


Analysis 

Under the existing RS-1 zoning, two main alternatives exist for the 
site. Firstly, the existing development could be continued as a non- 
conforming use, providing a fairly low cost form of short and long term 
accommodation. The existing use does not, however, fully utilize the site. 

The second alternative would be for subdivision and redevelopment of the 

site with single family dwellings. Such development would be costly 

given the site configuration and requirements for street dedication and 

development to service the 9 or 10 lots which would be created. The 

resultant development of this 1.5 acre (.6 hectare) site would be at a 

low density of 6 or 7 units/gross acre (15 to 17 units/gross hectare) and 

the Planning Department believes this land could be better utilized under 

an alternate zoning providing a greater range of alternatives. „ ^, , 

Cont a 
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The proposed RT-2 Two-Family Dwelling District is felt to be an 
appropriate zoning given the site and its locational attributes. Under 
this zoning, one and two-family dwellings are outright uses up to a 
maximum floor space ratio of 0.6 and a height of two storeys plus cellar. 
Subdivision of the site could result in a potential for 8-9 lots and 8 
to 17 dwelling units with a resultant maximum of 12 units/gross acre 
(30 units/gross hectare). Given land requirements for street dedication 
within the site, the resultant density in units/net acre would be 
around 14 which is lower than most established RT-2 areas given the 
existence of conversions, apartments, etc. Development on this site of 
two-family dwellings under RT-2 zoning would, however, be at a 
comparable density to the established RT-2 area to the west which has 
an average of 15 units/acre. 

An alternative form of development under the RT-2 District Schedule is 
that of townhouses which may be considered as a conditional use. Site 
attributes which support such a development in this instance include 
the relatively large site area, its irregular shape which makes 
subdivision difficult, its isolation relative to the surrounding 
residential community, and flexibility of unit placement in response to 
characteristics such as the adjoining arterial/traffic noise, adjoining 
railway, and the church to the south. 

In considering townhouse developments, 25 units/ acre (62 units/hectare) 
and a floor space ratio of 0.75 are felt to be appropriate maxima for 
larger, regularly shaped sites. On irregular sites such as that of 
the current proposal, these maxima may be excessive, yet a slight 
reduction would still favourably compare with development achievable 
through normal duplex construction. In either case, the increases 
which may be permitted in both floor space ratio and units/acre for 
townhouse development are bonuses above normal RT-2 development in 
exchange for provision of features such as underground parking, 
collective, useable, open space and a high overall quality of design. 

While the proposal submitted indicates a floor space ratio of 0.66, the 
proposed density in terms of units/ acre is excessive at 33. The applicant 
indicates that there is little room for reduction in the number of units 
proposed as the maximum sale price for A.H.O.P. units is about $47,000.00 
and this ceiling would be exceeded with a reduction of several units. 

The current proposal, partly as a consequence of the excessive density in 
units/acre, has not responded to a number of critical design aspects. 
These will require further investigation in t^p preparation of a 
Development Permit Application should the rezoning to RT-2 Two-Family 
Dwelling District be approved. These concerns are as follows: 

(1) Lack of provision of adequate setback of dwelling units from East 
12th Avenue (7 feet shown on current proposal). 

(2) Poor dwelling unit design and orientation regarding sunlight, 
privacy and protection from noise. 

(3) Poor pedestrian/vehicular access to and location of underground, 
off-street parking spaces, with particular regard to the distance 
of parking from the westerly units and the resultant tendency for 
future residents to park on Semi in Drive. 

(4) Lack of unit diversity in that all proposed units contain 2 bedrooms. 

(5) The relatively unbroken, long corridor created by the placement of 
units as proposed. 

(6) Lack of common open space on the westerly portion of the site and 
the insensitive relationship between open space and the underground 
parking with regard to landscaping. 

Summary 

While a rezoning to RT-2 Two Family Dwelling District for the purpose 
of developing townhouses seems appropriate for this site, the proposed 
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development responds inadequately to the difficulties of this site, 
primarily as a consequence of the excessive density proposed (50 units: 
33 units/acre). While the proposed rezoning can be supported, an 
acceptable scheme of development would entail a maximum of 37 units: 
25 units/acre in a configuration more sympathetic to site characteristics. 
Establishment of a high quality development can be controlled through the 
Development Permit process. 

Recommendation : 

The Director of Planning recommends that the following be received and 
the whole matter be referred direct to a Public Hearing: 

That the application be approved, noting, however, that the current 
scheme of development would not be acceptable under a Development 
Permit Application. " 

The City Manager RECOMMENDS that the report of the Director of Planning 
be received and the whole matter be referred to Public Hearing. 


FOR COUNCIL kCm SEE PAGE(S) 
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LICENSES AND CLAIMS MATTERS 


RECOMMENDATION 

1. Wonder Rooms, 50 East Cordova Street 


The Director of Permits and Licenses reports as follows : 

"Inspector W. M. Nicol i/c Vice Section, Vancouver Police 
Department has reported as follows: 

' Re : Conviction for Keeping a Common Bawdy House 

Please be advised that a conviction was registered with 
regard to Kong Wong, 35 years of age, the proprietor of 
Wonder Rooms, 50 East Cordova Street. Mr. Wong was found 
guilty by Judge McGivern on December 2, 1977 and on December 
22, 1977 he was fined $750.00 or in default 60 days.' 

The premises were inspected by the Health Department who report 
that there were 26 occupied rooms and 10 vacant rooms at the time 
of inspection. Of the 26 occupied rooms 21 occupants were receiving 
welfare and 5 were pensioners. 

I recommend that Mr. Kong Wong be requested to appear before 
Council to show cause why his license should not be revoked. " 

The City Manager RECOMMENDS that the recommendation of the 
Director of Permits and Licenses be approved. 


A-5 i 

(CLAIMS; A5-1) 


pOR COfJNCSL ACTION SEE PAQi{S) ^R.. 
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Regular Council, December 1, 1970 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Works and Utility Matters (cont'd ) 

Air Pollution: Manpower Situation (Clause 9) 

The Board of Administration submitted for the Council 's 
consideration, a report pursuant to Council's request in respect 
of the manpower situation in the Air Pollution Control Division. 

Details are set out in the report concluding by recommending 
the Air Pollution Control Division be increased by the addition 
of one control officer. 

The report of the Director of Personnel Services is also 
set out advising the matter has been reviewed and it is recommended 
the additional officer be classified as Air Pollution Control 
Officer I, pay grade 23, $687 - $825, effective on adoption of 
the report. 

After due consideration it was, 

MOVED by Aid. Broome, 

THAT the following recommendations contained in the Board of 
Administration report be approved: 

(a) The establishment of the Aii" Pollution Control Branch 
of the Department of Permits and Licenses be increased 
by one Air Pollution Control Officer I. 

(b) The report of the Director of Personnel Services be 
adopted . 

- CARRIED 

MOVED by Aid. Hardwick, 

THAT the subject matter of auxiliary inspections be referred 
back to the Board of Administration for further consideration and 
to take into account forthcoming Legislation in regard to the 
Regional District. 

- CARRIED 

Balance of Works and Utility Matters 

MOVED by Aid. Bird, 

THAT Clauses 1 to 4 inclusive and 6 and 7 of the report of 
the Board of Administration (Works and Utility matters), dated 
November 27, 1970, be adopted. 

- CARRIED 

Social Service and Health Matters 

Untidy Premises (Clause 2) 

The Board of Administration submitted the following report 
of the Corporation Counsel : 

"In May of this year I reported to Council that there was no 
power under the Untidy Premises by-law by which the City 
could clean up either a vacant lot which was the subject of 
discussion at that time, or any other untidy premises and 
charge it to the owner. Council at that time suggested that 
application be made to obtain the power to insert in the 
Untidy Premises by-law the power to carry out the necessary 
work with City forces and charge it to the owner. 


cont 'd . , , 
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FINANCE MATTERS 
CONSIDERATION AND RECOMMENDATION: 


(FINANCE: A7-1) 


1. Law Reform Commission Proposals re 
Tort Liability of Public Bodies 

The Director of Legal Services and the City Engineer submit the 
following report: 

"In 1974 the Law Reform Commission of British Columbia 
presented certain proposals relating to changes in the time 
limits for bringing actions against municipalities and the 
requirements relating to notice of intended actions. At the 
same time the Commission produced a working paper dealing with 
substantive changes in the law relating to tort liability of 
public bodies. 

As a consequence of the recommendations and the proposals in 
the working paper, the Director of Legal Services prepared a 
report to Council setting out the substance of the various 
proposals, together with comments relating to the consequences 
of their implementation. The report (copy attached) contained 
seven recommendations, all of which were approved by Council on 
February 18, 1975. At that time Council also passed a resolution 
advising that they were concerned with the apparent unlimited 
financial responsibility which the City would be obliged to 
assvime if the Commission's proposals were put into effect. 
Council also instructed that the City's report and Council's 
decision be forwarded to the Attorney General, the Union of 
British Columbia Municipalities and the Law Reform Commission of 
B.C. 

There were many submissions from the U.B.C.M. and other munici- 
palities with respect to many of these matters and, for whatever 
reason, the fact is that the new Limitations Act did not alter 
the existing (acceptable) requirement of notice of an intended 
action, as has been recommended by the Commission. Therefore, 
it appears that this suggestion is no longer a problem from a 
municipal point of view. 

On the other hand, the report of the Commission to the Attorney- 
General, which has recently been forwarded to us, makes the ex- 
act sanie recommendations as did the 1974 working paper. In 
summary they are recommending: 

(1) that municipalities be liable for damage resulting 
from failure to maintain roads, sidewalks etc. in 
good condition; 

(2) that a municipality cannot rely on the defence of 
statutory authority in an action for damages, and, 

(3) that the municipal immunity from the rule in Rylands 
V. Fletcher be abolished. 

In the 1977 recommendations to the Attorney-General the Commission 
states as follows: 

" The working paper was circulated for comment to 
practising lawyers, legal scholars knowledgable in 
this field, municipalities, and other organizations. 
All were asked for comments on and criticisms of 
the proposals advanced by the Commission. A great 
many submissions were received, particularly from 
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"municipal authorities, and these have been of 
great value to us in assessing our original 
proposals and formulating the final recommenda- 
tions contained in this Report." 


IVhile our report may or may not have been of great value to 
the Commission, the fact appears to be that our report, and 
indeed all other reports, had no effect whatsoever in the 
formulation of the final recommendations. 

Although it is true that Council in February, 1975 accepted 
the basic premise of the Commission's proposal, they did so 
subject to the seven specific proposals on page 11 of my 
report. Council also recorded its concern with the apparent 
unlimited financial responsibility which the City would assume 
if the proposals were put into effect. With the exception of 
Item #1 relating to 'notice', the Commission has not dealt with 
or answered the concerns set out in Items 2 to 7. In our opinion 
Items 2 to 7 were and are of fundamental importance to all 
municipalities, and to adopt the Commission's proposals without 
the modifications suggested will, in fact, be making all 
municipalities a giant insurer who must pay for any injuries sus- 
tained on City property, or that are caused by any City services. 

The Director of Finance has suggested that we should comment on 
the financial implications of these proposals, but we can only 
repeat what we said in the earlier report to the effect that for 
Vancouver it is unlikely that the extra cost of claims would 
be less than one million dollars per year, and there is no way 
that we can even estimate an upper limit. 

The City Engineer points out that this important matter of 
liability was recently brought to Council's attention during 
the review of the City Engineering Department's activities 
and budgets. In discussing the range of services provided 
by the Engineering Department, first priority was to those 
services that directly affect public safety. Almost all 
Engineering Department services are in this category to vary- 
ing degrees and, therefore, the proposed changes in Provincial 
legislation would result in substantial increases in the 
Engineering Department's budgets for maintenance of facilities. 

The matter of the substantive changes to tort liability of 
piiblic bodies is now in the hands of the Attorney-General, and . 
it is for the Provincial Government to decide whether or not 
these recommendations will be implemented by legislation. How- 
ever, in view of the enormous impact that the adoption of these 
proposals would have on the City of Vancouver, and the fact 
that the Law Reform Commission has made no change at all in 
its basic submission. Council may wish to review their original 
acceptance of the basic proposals; (Items A, B & C in report 
of February, 1975) . 

Accordingly, the Director of Legal Services and the City 
Engineer: 

il) Submit for Council's CONSIDERATION a review of 
. items A, B & C as outlined in the 1975 Report 
as listed below. 

A. Is Council in favour of assuming broader 

legal obligations in respect of the streets 
and sidewalks? 
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B. Is Council in favour of assuming broader 
legal obligations by virtue of the removal 
of the defence of statutory authority? 

C. Is Council in favour of assuming broader 
legal obligations by virtue of the removal 
of the municipal exemption to the rule in 
Rylands and Fletcher? 

(II) If Council still accepts the basic proposals, 
then we RECOMMEND that Council advise the 
Attorney General that it is opposed to the 
Commission's proposals unless the legislation 
modifies the proposals to the extent set out 
in Items 2 to 7 outlined in the 1975 Report 
as listed below. 

2. That the defence of Statutory Authority as 
it relates to repair or replacement of 
streets be retained. 

3 . That municipalities be enabled to invoke 
contributory negligence in actions founded 
in nuisance. 

4. That the normal onus of proof not be reversed. 

5 . That some reasonable standard be set for 
sewer construction. 

6. That a municipality be liable only for 
gross negligence where an injury occurs as 
a result of snow and ice. 

7. That in respect of loss or damage occasioned 
by municipal services, the claimant must 
first look to private insurance and that 
there be no right of subrogation. 


The City Manager submits item (i) above of the Director of 
Legal Services and the City Engineer for Council's CONSIDERATION 
and RECOMMENDS adoption of item (ii) if Council still favors 
the general directions outlined in A, B, C. 


RECOMMENDATION 

2 . Orpheum Theatre - Heating Problems 

The Director of Permits and Licenses reports as follows: 

"The Orpheum Theatre has now been in operation for over one year, and 
during this period certain heating deficiencies have been encountered which 
cause considerable public complaint and operational difficulties. In 
general terms the problems are as follows: 

- To maintain standard temperatures In the lower floor of the auditorium, 
the balcony and upper orchestra areas become overheated. 

- The stage derives its heat from the main auditorium. This Is a major 
problem for a performance since we must heat the auditorium to 72 In 
order to make the stage comfortable for the performers, but once the 
public arrive the temperature jumps A to 6 F. within 15 minutes 
with a full house. 
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- The air supply system is inadequate and the exhaust system is 
excessive which creates negative air pressure in the building. 
Consequently during winter when the exterior lobby doors are open, 
cold air pours in creating drafty, cold conditions in the lobbies 
and the rear seats of the auditorium. 

With certain relatively minor renovations to the air delivery and exhaust 
system, most of these problems can be eliminated. We recommend the 
installation of a return air system from the balcony and upper orchestra 
areas, automatic dampers be installed on the main exhaust system, and duct 
work changes be made to the rehearsal room air conditioning system which 
would allow us to heat or cool the stage independently of the auditorium. 
The only area in the building that has true air-conditioning (i.e. mechanical 
cooling) is the rehearsal room, and it is our hope to make these changes to 
the system before summer to take advantage of this cooling capacity. 


Return Air System $ 9,000. 

Controls 3,000. 

Stage Heating 5,200. 

Consultant Fees 1,500. 

Total $18,700. 


The Director of Finances advises that if Council approves the 
recommendations of this report the necessary funds would be provided in the 
1978 Revenue Budget. 

It is therefore recommended improvements be made to the heating and air- 
conditioning systems of the Orpheum Theatre at an approximate cost of 
$18,700. and that the necessary funds be approved in advance of the 1978 
Revenue Budget." 

The City Manager RECOMMENDS the foregoing report of the Director of 
Permits and Licenses be approved. 
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PROPERTY MATTERS 

RECOMMENDATION 

1 . Rental Review, 1836 West 5th Avenue 


The Supervisor of Properties reports as follows: 

"City Council on September 30, 1975 approved a lease to 

Mardon and Campbell Insurance Agencies Ltd. of 945 square 

feet, more or less, on the second floor of the McLaren 
Electric Building, 1836 West 5th Avenue. 

This lease for 2h years terminating on April 30, 1978, 
contains an option to renew for a further 2k years at a 
rent to be negotiated but with all other terms and conditions 
unchanged. 

Following negotiations, this lessee has agreed to rent these 
premises for a further 2% years, effective May 1, 1978, and 
has agreed to a rental increase from $400. per month to 
$492. per month. 

Therefore, it is recommended that effective May 1, 1978, the 
rental be increased to $492. per month." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Properties be approved. 

2. Authorization to Purchase Two T.V. Sets for 
Cordova House Prior to 1978 Budget Approval 


The Supervisor of Properties reports as follows: 

"Cordova House is a three storey facility housing an 
average of 66 tenants per month. The building has a 
lounge on each floor which seat 10 to 12 tenants each, 
but has only one T.V. set in the main floor lounge. 

To allow more of the tenants to enjoy T.V. and permit 
a wider choice of programs, it is proposed to purchase 
two more sets for the other lounges. 

The price for two 20" colour T.V.'s plus tables and 
locking devices amounts to approximately $1,330.00. 

An allowance for furniture was submitted in the 1978 
budget to B.C. Housing Management Commission but 
confirmation is not expected for some time. 

The Supervisor of Properties recommends that authorization 
be given to acquire the above items prior to confirmation 
of the budget by B.C. Housing Management Commission; it 
being recognized that if funds are not approved by 
B.C. Housing Management Commission, then the $1,330.00 
will be a cost to the City and provided from Contingency 
Reserve." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Properties be approved. 


cont ' d 


MANAGER'S REPORT, MARCH 17, 1978 


(PROPERTIES: A9 - 2) 


3. Lease of 1,700 square feet more or less 
on second floor - 1836 West Fifth Avenue 

The Supervisor of Properties reports as~F6llows: 

"British Columbia Teachers' Federation lease 1,700 square 

feet more or less on the second floor of the McLaren 

Electric Building, 1836 West Fifth Avenue. The current 

lease at a monthly rental of $800.00 expires June 30, 
1978. 

It is noted that although the lease was dravm in the name 
of British Columbia Teachers' Federation, the premises 
were occupied and rent was paid by the Vancouver Secondary 
Teachers' Association and Vancouver Elementary School 
Teachers' Association. 

These two associations have requested a two year lease 
commencing July 1, 1978 and have also requested that the 
new lease be drawn in the names of the Vancouver Secondary 
Teachers' Association and Vancouver Elementary School 
Teachers' Association. In addition, they have requested 
an option to renew for a further two years from July 1, 
1980 at a monthly rental to be negotiated. 

Following negotiations, both associations have agreed to 
a new lease with the rental to be increased from $800.00 
per month to $850.00 per month commencing July 1, 1978. 
This lease to contain an option to renew for a further 
two years commencing July 1, 198 0, at a rent to be nego- 
tiated. All other lease terms and conditions to be 
similar to the present lease with British Columbia Teachers' 
Federation. 

It is recommended that the above space be leased to Vancouver 
Secondary Teachers' Association and Vancouver Elementary 
School Teachers' Association under the above terms and 
conditions with a lease drawn to the satisfaction of the 
Director of Legal Services and the Supervisor of Properties. 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Properties be approved. 


FOR COUNCIL ACTfON SEE 


MANAGER ' S REPORT 


B 


Date: March 9, 1978 


TO: 


City Manager (For Council) 


CLASSIFICATION: RECOMMENDATION 


SUBJECT: 


Purchase of 5.5 acres by Daon Development 
Corporation in Langara 


The Supervisor of Properties reports as follows: 

"On March 23, 1976 City Council approved the sale of 13 
acres of Langara land to Daon Development Corporation. 
Lot 3, Block 1165, D.L. 526 was for 7.5 acres; the 
acquisition has been completed by Daon and development is 
underway on that lot. Lot 1, Block 1165, D.L. 526 is for 
5.5 acres and was sold for $1,650,000.00. The sale date 
for Lot 1 has now been established as March 28, 1978 by 
"interim agreement" which stated the sale date would be 
180 days after the first conveyance occurred on Daon's 
Lot 3. 

The interim agreement between the City and Daon will 
invoke an Agreement-f or-Sale as at March 28, 1978. The 
agreement requires payment of the balance of the initial 
instalment in the amount of $330,000.00; the principal 
balance of $1,237,500.00 is then payable over the next 18 
months with interest accruing on the outstanding principal 
balance at the rate of 11% per annum, payable semi-annually 
from March 28, 1978. 

Daon have indicated that as there is insufficient demand 
at present for the units they are now making available 
they do not wish to embark on any further development 
until the market improves. They are asking for a 6-month 
extension to the sale date from March 28, 1978 to September 
28, 1978. They are prepared to pay interest on the unpaid 
portion of the purchase price, being $1,567,500.00, at the 
rate of 12% from March 28, 1978 until September 28, 1978 
or an earlier date if Daon decide to enter into the 
Agreement-f or-Sale earlier. 

Accordingly, it is therefore recommended that: 

1) Daon be granted a 6-month extension of the date of 
sale from March 28, 1978 to September 28, 1978 on 
the purchase of Lot 1, Block 1165, D.L. 526 in Langara. 


2 ) Interest to be payable on the unpaid portion of the 
purchase price at the rate of 12% per annum from 
March 28, 1978 to September 28, 1978 or until the 
Agreement-f or-Sale comes into effect, if sooner. 

3) This extension approval to be subject to any 
documentation deemed necessary by the Director of 
Legal Services." 

The City Manager RECOMMENDS that the foregoing recommendation 
of the Supervisor of Properties be approved. 


FOR COUNCIL ACTION SEE PAGE(S) . 
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Date : March 8th, 1978 

TO: VANCOUVER CITY COUNCIL 

SUBJECT: BOUNDARY ROAD IMPROVEMENTS AND ASSOCIATED MATTERS 

CLASSIFICATION: RECOMMENDATION 


The City Engineer, the Charrplain Heights Development Giroup, the 
Director of Planning and the Director of Finance report as follows: 

'"Itiis is a sunmary report. Three technical reports prepared by 
individual departtrents have been circulated to ootinunity groups in 
the area, and report references will be presented. 

Truck Routes/Southeast Sector 

In 1975, Council approved several measures dealing with trvick trans- 
portation within the City as outlined in the attached report of the 
City Engineer. One of the neasiires approved provided for 'retaining 
the piiiloscphy of dispersed tnxdcing (on designated truck routes) , 
vAiich minimize truck miles in the city, and therefore, detrimental 
enviroimental iinpact' . At the same time however, it was pressed to 
carry out iitprovanents to the intersection of the S.E. Marine Drive 
and Boundary Road in order to attract a significant proportion of 
the trucks presently using Knight Street, Joyce Street and other 
south slope arterials to this route. At the June 1977 meeting with 
Bumaby Council, City Council agreed to dcwngrade Boxmdary fran a 
replacgnent route to an alternative trvcking route. 

As the City Engineer points out, the primary benefit of using Marine 
Drive and Boundary Road as an alternative truck route is that it would 
provide relief to residents on other streets from peak noise levels 
nontally associated with trucking. This route has substanti a lly 
(50%) fewer residents than other truck jsoutes on the south slope, and 
iruch greater setbacks, vp to 150 feet at Chanplain Heights. 

The report of the Director of Planning attached as Apjpendix 3, points out 
that more extensive use of Boundary Road as a tnxrk route would reduce 
total resident eaqxDsure to tnxiksin the South East sector by about 20%, 
provided that Joyce Street and/or Argyle/Victoria are renoved from the 
truck route system. However, insufficient evidence was found to si:53port 
whether diverting additional trucks on to Boundary Road will significantly 
inprove the envirorment along truck routes in the S.E. sector. 


The Municipality of Bumaby is also proceeding with two developments 
which affect the situation: 

1. The development of the Big Bend Industrial Park will place 
increased trucking on Marine Drive. Some of this trucking 
will have northerly destinations, and will be diverted to 
Knight Street or Argyle Street if a good connection to 
Boundary Road is not available. 

2. The major east-west route for through traffic will be Marine 
Way. This new route, approximately 1000 feet south of Marine 
Drive is anticipated to be under construction this year in 
Bumaby and preparatory work has already been done in Vancouver. 
Following cciipletion of this route, S.E. Marine Drive would be 
de-en5*iasized in Bumaby as a through arterial, remaining to serve 
local traffic. 

This raises the issue of how to provide a suitable connection between 
Marine Vlay and Boimdary Road, without routing through traffic on Marine 
Drive. The design of this connection is also critical in determining 
the amount of relief provided to other south slope arterials. Regard- 
less of the option chosen, some truclswill continue to use Boundary 
Road, and iirprovements will be needed to meet existing and future 
traffic volumes on this part of the street system. Staff have examined 
a large nu±)er of options, and submit the following five for examination 
as described in Appendix 1. 
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Funds for a portion of the capital costs of the basic option 
(Option la) are available in the 1977-81 Five Year Plan, and in the 
Chanplain Heights front-end costs. The other options conteitplate 
additional work, with increnental costs as noted. All of these 
figures rtay be subject to cost sharing; further report will be 
required on this and on sources of the City's share of the cost. 

Option la - Provides for decreased trucks on Boundary Road because 
of excessive grades (15%) between Marine Vfey and Marine 
Drive. Seme trucks would be diverted to Knight Street 
aixJ other south slope arterials. (Taken as basis for 
cost cotparison - capital btdget for basic street 
works as above $2.2 million). 

Option lb - Provides a status quo for trucks on Boundary - an 

inprovement over la but no iitprovarent in grades carpared 
to the present situation (in fact the existing grades 
are lengthened) . Marine Drive could be reclassified as 
a collector route with an overpass across Boundary. 
Boundary Itoad would be placed in a cut section which 
has environmental benefits, and the grid system would 
be preserved. 

Estimated additional construction cost over la $950,000 

Option 2a - Provides for sore increased use by trucks f rem Vancouver 
but significant reductions fron Bumaby due to dcwn 
grading of S.E. Marine Drive, for an overall decrease 
in trucks. 

Estimated additional construction cost over la $175,000 

Option 2b - Provides for seme improvement to trucking consistent 
with the Coxncil's policy of a dispersed truck route 
system. Grades would be iitproved for trucks fron 
Vancouver, with no improvement for trucks frcm Bumaby. 

Estimated additional construction cost over la $1,275,000 

Option 3 - Of the options presented, this provides the best improve- 
ment to trucking on Boundary because of grade iitprovements. 
Boundary would function as a part of the dispersed truck 
system with this optiai, and 5.12 acres of developable 
land would be lost. 

Estimated additional construction cost over la $1,075,000 
Comments on this issve 

Taking into account all considerations including the efficiency of 
this system from Bumaby 's perspective, the Director of Planning 
and the Champlain Heights Project Manager reccitmend Option lb. 
This (^tion has been discussed with Bumaby staff and in our opinion, 
it would appear to satisfy their concerns. 

Ihe City Engineer notes that adoption of Option 1(b) eliminates the 
possibility of diverting truck traffic frcm south slcpe north/south 
streets such as Main, Khi^t, Victoria etc. to Boundary Itoad, not only 
for the present, but for the future also. The subdivision of southern 
Champlain Heights must be finalized and the utilities to service this 
area installed in the road alignment chosen. It will not be possible 
to revert to the other schemes later. Thus, the City Engineer feels that 
Council shotiLd consider these matters and also the lesser envirormental 
impact of the Boundary Road bypass routing made possible by seme of the 
other options on adjacent properties in coming to a decision on the above 
options. 
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The Feasibility of Enclaves 9, 10 and 11 fcxr Housing 

Hie presence of heavy traffic volumes and industrial activity in 
this area raises the issue of the suitability of Enclaves 9, 10 
and 11 for residential use. On F^ruary 10 1976, Council directed 
the Planning and Development Coitinittee to re-examine the housing 
mix in view of the prcfcable loss of housing south of Marine Elrive. 

The attached reports point out a nuntoer of concerns about residential 
use of these enclaves. A report on suitable land use for this area 
will be presented following resolution of environmental, eooncmic 
and other issues. 


Improvements to Boundary at Kingsway 

As the attached report indicates, this issue is not related to the 
truck alternates, but to the need to provide adequate intersection 
c^>acity to serve present traffic and nav developments such as the 
B.C. Tel building and Charrplain Heights, and to provide continxiity 
throu^ the intersection. Hie present intersection arrangement and 
increased traffic have resulted in considerable delays and an 
80% increase of the accident rate. Council approved this vrork in 
1976, but it was delayed pending acquisition of a small portion of 
land (6100 sq.ft.) from Central Park. The only action required at 
this time is that Council join Bumaby Council in approaching the 
Provincial Goverrment for this land. 

It sh3uld be further noted that adequate, safe access is needed in 
order to serve the Bumaby Tcwn Centre as provided in the Livable 
Region Plan. The intersection iiiprovements at Kingsway and Boundary 
play a major role in providing the needed traffic and transit seirvioe. 
If the regional town centre concepts are to be sv^aported, then adequate 
access is eilso needed. 


Boundary Road Past Central Park 

As previoixs reports indicated, traffic needs for the foreseeable 
future can be met by widening Boundary to four paved lanes within 
the present right-of-way. Ultimate widening beyond this width may 
be required, but this issue can be re-examined in the future v^ien 
better information will be available on volumes, rates of developonent, 
fuel supply, etc. This item is suhmitted for Council's INEX3FMATI0N. 


CONSIDERATION and REOCMIEHmTTCN 

A. The City Engineer submits the following options for CoxmcLl's 
CC»«SIEE»ATICN: 

(a) Option la or 2a to rediice the role of Boundary Road as 
a truck route; 

(b) Option lb to preserve the status quo of Boundary Road 
as a tnxdc route; 

(c) Option 2b to inplement a dispersed truck route system with 
Boundary Road; 

(d) Option 3 to provide for improved tr\jcking on Boundary Road. 

The Director of Planning and Chanplain Heights Developmeht Gixxp RBCGM^E^D 
selection of Option lb. 

The following RBCCMMENDATIOIS are suhmitted: 

B . That the City Manager meet with Bumaby staff to resolve oost- 
sharing for the optical selected and previously imresolved issues 
regarding Boundary Road improvements, for further report to Council; 

C . That staff report back on suitable land-use options for the area 
south of Marine Drive, taking into accoimt environmental, economic, 
and other issues; 


/ 


Regular Council, December 1, 1970 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Untidy Premises (cont'd) 

This by-law was passed by Council pursuant to the power con- 
tained in clause (u) of Section 323 which reads as follows: 

'323, The Council may make by-laws for requiring the 
(u) owners or occupants of real property to maintain 
the said property in a neat and tidy condition 
and in keeping with a reasonable standard of 
maintenance prevailing in the neighbourhood,' 

Under the section of the Charter dealing with various forms 
of nuisance there is power to require the owner or occupier 
of real property to remove therefrom any accumulation of 
rubbish, discarded materials, garbage, ashes or filth and 
lawfully dispose of the same and for providing that in 
default of such removal the City may by its workmen or others 
enter and effect such removal at the cost of the person so 
defaulting. 

This power has not been incorporated in any by-law at the 
present time, but on the instructions of Council a by-law 
incorporating these powers can be prepared," 

MOVED by Aid, Linnell, 

THAT the Corporation Counsel be instructed to prepare a 
by-law on the basis of the Charter powers in respect of untidy 
premises referred to in his report, 

- CARRIED 

Petition re 6009 Argyle Street (Clause 1 ) 

MOVED by Aid. Linnell, 

THAT Clause 1 of the report of the Board of Administration 
(Social Service and Health matters), dated November 27, 1970, 
be adopted, 

- CARRIED 

Building and Planning Matters 

MOVED by Aid, Broome, 

THAT the report of the Board of Administration (Building 
and Planning matters), dated November 27, 1970, be adopted, 

- CARRIED 

Licenses and Claims Matters 

Dog Licenses for Female Dogs 

MOVED by Aid, Bird, 

THAT the report of the Board of Administration (Licenses 
and Claims matters), dated November 27th, 1970, be adopted, 

- CARRIED 

(Alderman Wilson is recorded as voting 
in the negative) 

Fire and Traffic Matters 

Tender: 1500 IGPM Triple Combination 
Pumper Fire Trucks 


MOVED by Aid, Adams, 

THAT the report of the Board of Administration (Fire and 
Traffic matters), dated November 27th, 1970, be adopted, subject 
to 5% Provincial Sales Tax and contract satisfactory to the 
Corporation Counsel , 

- CARRIED 
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D. Ihat Council join Bumaby Council in approaching the Pro- 
vincial Government for the right-of-way requiranent for the 
irntediate intersection irrprovement needs of south Kingsway; 

E. That the City Engineer report back on the cost of the option 
chosen, and the Director of Finance report back on appropriate 
funding sources. " 

The City Manager RBCCMME3SIDS selection of Option lb. and approval 
of items B - E. 


FOR COUNCIL ACT'.O^^ SEE PAGE(S) 
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MANAGER'S REPORT I ^ 

March 15, 1978 I ^ 


TO: Vancouver City Council 

SUBJECT: Proposed Rezoning - Former C.P.R. Right-of-Way 

In Kitsilano Point 

CLASSIFICATION: RECOMMENDATION 

The Director of Planning reports as follows: 

"Council will recall that, at their meeting of October 18th, 1977, the 
following resolution was passed when considering the above noted re- 
zoning application: 

'2. That the application be referred direct to a Public 
Hearing only after the following conditions have 
been satisfied: 

(i) That the owner submit a satisfactory undertaking to 
Council in writing to give the City an easement for 
the sewer (along north side of Lots A, B, C and D 
with a minimum width of 6') and to pay 50% of the 
total sewer construction, this construction to be 
undertaken by the City of Vancouver and completed 
within 60 days of submission of an undertaking 
approved by City Council. 

(ii) That the owner submit a satisfactory undertaking to 
Council in writing to agree to make arrangements 
with B.C. Telephone Company to underground the B.C. 
Telephone Company trunk service, at no cost to the 
City. 

(iii) That the owner submit a satisfactory undertaking to 
Council in writing to pay to the City a sum equal 
to the City's one-third share of undergrounding the 
B.C. Hydro Line on Creelman Avenue subject to the 
project being approved under the 'Power and Telephone 
Line Beautification Fund Act'. 

(iv) That the owner submit a satisfactory undertaking to 
Council in writing to give the City $27,000.00 to be 
used for a neighbourhood project which has yet to be 
agreed upon.' 


Marathon Realty Company Limited (the applicant) have submitted a letter 
dated February 22, 1978, signed by Mr. B.H. Kennedy, General Manager, 
Operations, which reads as follows: 

'We refer to the resolution of Council of October 18, 1977 
approving the report of the City Manager in this regard 
but adding a fourth condition to be satisfied before the 
application for rezoning of the property referred to above 
would be referred to public hearing; and we refer also to 
the resolution of October 18, 1977 with respect to the under- 
grounding of the B.C. Hydro line in that area by the City. 

Marathon Realty Company Limited ("Marathon") requests that the 
rezoning application with respect to the above described pro- 
perty be referred as soon as possible to public hearing and 
Marathon hereby undertakes to the City as follows: 

1. That Marathon will give to the City an easement for 
the sewer to be constructed along the north side of 
Lots A, B, C and D, the easement area to have a 
minimum width of six feet. Marathon will pay to the 
City 50% of the total construction costs incurred by 
the City in installing the sewer to the standards 
heretofore discussed between the representatives of 


Cont'd 
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the City and Marathon. We were advised by letter of October 
7, 1977 that latest estimates for Marathbn's share of such 
costs amounted to $37,500. Marathon will instruct its soli- 
citors to work with the City's representatives to settle the 
form of easement as quickly as possible. Marathon will also 
cause its surveyors to prepare the necessary easement plan. 
Marathon's obligations under this paragraph 1 are conditional 
upon the City agreeing to complete the construction, install- 
ation and any necessary connections for the said sewer within 
sixty days after Marathon executes in registrable form and 
delivers to the City the said easement together with any 
necessary plan. 

2. That Marathon will negotiate with B.C. Telephone Company 
("B.C. Tel") to have B.C. Tel's trunk service line now situate 
within the properties placed underground at no cost to the 
City or otherwise removed from the property. 

3. That Marathon will pay to the City a sum equal to the City's 
one-third share of placing underground the British Columbia 
Hydro & Power Authority's electricity line now situate on 
Creelman Avenue provided that the City arranges to have that 
line placed underground as an approved project under the 
'Power and Telephone Line Beautification Fund Act'. We were 
advised by letter of October 7, 1977 that latest estimates 
of Marathon's share of costs associated with this project 
amounted to $41,666.66. 

4. That Marathon undertakes to pay to the City $27,000 to be 
used for a project for the benefit of the neighbourhood in 
which the above-described properties are situate, which pro- 
ject has yet to be agreed upon. 

Marathon's undertakings in this letter are subject to and take effect 
only concurrently with the rezoning of the former C.P.R. Right-of-Way 
between Arbutus and Chestnut Streets as follows: 

(i) Lots A to H inclusive. District Lot 526, Plan 15855 to be re- 
zoned from RS-1, one family dwelling district, to RT-2A, two 
family dwelling district; and 

(ii) Lots I and J, District Lot 526, Plan 15855, to be rezoned from 
RS-1, one family dwelling district to CD-I, comprehensive 
development district. This zoning to have the additional 
specifications of not exceeding 5 townhouses on each of the 
lots, and a floor space ratio not to exceed 1.25 on each of 
the lots and including the additional details as outlined 
on Page 4 of the Manager's Report of September 23, 1977. 

Marathon reserves the right to give final approval to the conmence- 
ment of works contemplated under items 1 and 3 of this letter depen- 
dant upon final cost estimates. 

We trust that this matter can now proceed to public hearing and would 
be grateful if you would let us know when and where that hearing is 
to take place. ' 

Analysis 

The above quoted letter of undertaking is generally in agreement with 
that required by Council resolution, however, it must be noted that 
many details regarding the four items listed on page 1 of this report 
require resolution following the Public Hearing, should approval be 
granted. It should be noted that if approval is granted at the Public 
Hearing, registered legal agreements between the City and the property 
owner (s) of the subject lands may be required to ensure completion of 
the above noted utility works, etc. prior to enactment of the amend- 
ing by-law. 
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Recommendation: The Director of Planning recotmends the following: 

That the letter of undertaking from Marathon Realty 
Company Limited, under signature of Mr. B.H. Kennedy, 
dated February 22, 1978 and the rezoning application 
for Lots A to J inclusive, D.L. 526, Plan 15855 
(former C.P.R. Right-of-Way in Kitsilano Point) be 
referred direct to Public Hearing." 

The City Manager RECOMMENDS that the reconmendation of the Director of Planning 
be approved. 


FOR COyMCIL AGiC^^ SEE PAGE(S) 
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March 15, 1978 

TO: Vancouver City Council 

SUBJECT: Grandview-Woodland N.I. P. Appropriation of Funds: 
R.E.A.C.H. Centre Improvements 


CLASSIFICATION: RECOMMENDATION 
The Director of Planning reports as follows: 

"PURPOSE OF REPORT . On July 12, 1977 Council approved the Grandview- 
Woodland N.I. P. Concept Plan which included an allocation of $90,500.00 
for improvements to social services in the area. The Concept Plan identi- 
fied improvements to social service agency office space as a priority in 
this category of N.I. P. expenditures. The purpose of this report is to 
recommend that Council appropriate funds for the establishment of health 
education and counselling facilities at the R.E.A.C.H. Centre, 1135 
Commercial Drive. 

THE R.E.A.C.H. PROPOSAL . R.E.A.C.H. (Research and Educational Attack on 

Community Health) is a non-profit society funded through charitable 

grants and donations, provincial government and University of British 

Columbia grants, and fees for service. Since 1969, it has provided a 

range of health care services to residents of the Grandview-Woodland area 

(medical, subsidised dental, nutritional, laboratory and pharmaceutical 

services) as well as training and education of medical students in the 

field of community health. The Centre's philosophy emphasises health 

education and encourages users to be active participants in their health 

care, and to take responsibility for their own health status. (See Appendix I) 

Until the summer of 1977, the R.E.A.C.H. Centre was operating out of four 
separate storefront units on Commercial Drive. Consolidation of the services 
in one rented building at 1135 Commercial Drive was undertaken in 1977 to 
improve the convenience of the Centre to members of the public and to reduce 
overall rental payments. Approximately $60,000.00 in renovation work, financed 
through a grant from, the Provincial Department of Health and the R.E.A.C.H. 
Society, has been carried out at 1135 Commercial to date. The medical and 
dental services and the pharmacy have now been consolidated on the main floor 
of the building, and renovations to accommodate health education services, 
counselling, and administrative offices are planned for the basement of the 
building. A development permit for these renovations has been obtained; 
R.E.A.C.H. has arranged a five-year lease with a five year renewal option 
for the main floor. The owner of the building has agreed to lease the base- 
ment area, at approximately k the rental rate being charged for the main 
floor, and to extend the lease for both floors to a straight ten-year period, 
if R.E.A.C.H. proceeds with the proposed renovations to the basement area. 

A proposal was made by R.E.A.C.H. to the Grandview-Woodland N.I. P. Committee 
during the planning stage of the program (February 1977) for funding of renova- 
tions at 1135 Commercial; funds were subsequently allocated in the N.I. P. 
Concept Plan for this purpose. Recently, the N.I. P. Committee has considered 
the details of the R.E.A.C.H, proposal, and unanimously resolved to recommend 
to Council that N.I. P. funds be advanced to R.E.A.C.H. to finance that portion 
of the basement renovations required for the health education and counselling 
services, with the understanding that R.E.A.C.H. will secure funding from 
other sources to provide the administrative offices. The total amount of 
N.I. P. funding involved would be $39,590.00. The Committee recognizes that 
the proposed improvements will eventually become the property of the owner of 
the premises at 1135 Commercial Drive, but believes that a ten-year lease 
would provide a reasonable amortisation of funds that are being allocated. 

C.M.H.C. has been advised of this proposed project and has indicated that, 
according to N.I. P. guidelines for improvements to facilities not owned by 
the municipality, the federal contribution would be 50 per cent of the City's 
total contribution, and that an agreement between the R.E.A.C.H. society and 
the City would be considered adequate to ensure public use of the facilities 
for an eight-year period. 
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PROJECT FUNDING . The Grandview-Woodland N.I. P. Concept Plan included an 
allocation of $63,855.00 for improvements to the R.E.A.C.H. facilities. However, 
at that time it was anticipated that the N.I. P. contribution would be larger in 
total and would involve a 50 per cent federal contribution; the present proposal 
is for a total of $39,590.00 but is eligible for a smaller contribution from the 
federal and provincial governments because the facility involved is not publicly 
owned. The balance would have to be provided through a larger City contribution. 
In order to fund this project and provide a City contribution to match federal 
and provincial funds remaining in the Grandview-Woodland N.I. P. Social Services 
Account, an additional City contribution to the Grandview-Woodland Neighbourhood 
Improvement Program of $16,967.15 would be required (refer to Appendix II) . 

In adopting the Riley Park N.I. P. Concept Plan, Council resolved that a sum of 
$104,500.00 of City N.I. P. funds not allocated to either of the 1976 Neighbour- 
hood Improvement Programs be retained to assist with projects in Riley Park 
and Grandview-Woodland requiring a larger than normal City share. To date. 
Council has not allocated any of these funds to either program. Should Council 
wish to approve this project, this fund would be the logical source for the 
additional City contribution. 

RECOMMENDATIONS . The Director of Planning notes that the R.E.A.C.H. Society 
has already invested $60,000.00 in improvements to the building at 1135 Commercial 
and intends to spend a further $25,000.00, in addition to the requested N.I. P. 
funds, on alterations to the basement of the building. These physical improve- 
ments will become the property of the owner of the building; on his part, the 
owner is commiting himself to a ten-year lease of these premises, and to rent 
the basement area to R.E.A.C.H. at considerably below market rates for this 
period of time. 

C.M.H.C. requires that an agreement between the City of Vancouver and the 
R.E.A.C.H. Society be arranged, to ensure that the facilities being created 
with N.I. P. funds are available to the residents of the neighbourhood for a 
minimum period to eight years. The Director of Planning believes that the pro- 
posed improvements would result in the establishment of a useful community ser- 
vice, supplementing City Health Department services in the Grandview-Woodland 
N.I. P. area, and that the commitments that have been made by the R.E.A.C.H. 
Society and the building owner will adequately safeguard the investment of N.I. P. 
funds in this project, and ensure that the service will be available in the com- 
munity for an acceptable minimum period of time. 

Ccmtents of the iXfedical Health Officer 

Ihe City is being asked to provi(te funds in support of health programs at a 
time when it is deciding which of its own services to cut as a result of 
reduced enrollrtents in the school system. Most services of R.E.A.C.H. do 
not overly those of the City Health Department; even where their services 
do overlap, need in the canraunity utilizes both agencies fully. I wished 
Council to have this information before considering the reccunmendations 
contained in the report. 

The Director of Planning therefore RECOMMENDS: 

A. That Council approve the transfer of $16,967.15 of unallocated City funds 
in Account 532/1610 for 1976 Neighbourhood Improvement Programs to the 
Grandview-Woodland N.I. P. Social Services Account. 

B. That, subject to R.E.A.C.H. Society arranging a ten-year lease for the 
main floor and basement of 1135 Commercial Drive, Council approve the 
appropriation of $39,590.00 to the R.E.A.C.H. Centre 
Society, to be used for renovations to the premises at 1135 Commercial 
Drive, costs to be shared as follows: 

C.M.H.C. - $11,311.43 

Province of B.C. - $ 5,655.71 
City of Vancouver - $22,622.86 = $39,590.00 

C. That the City enter into a legal agreement with R.E.A.C.H. Society, 
satisfactory to the Director of Legal Services and the Director of 
Planning, assuring that the improvements to 1135 Commercial Drive that 
are funded through N.I. P. will be used to provide community health ser- 
vices for a minimum period of eight years." 
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Itie City Manager notes that this N.I. P. item is a one time capital investment 
in providing a facility for a neighboiarhood service. As such, it cannot be 
readily related to ongoing Health Department expenditures for delivery of 
service. Therefore, the City Manager REC0MME3SIDS that the foregoing recom- 
itendations of the Director of Planning be approved. 


FOR COUNCIL ACTlOr^ SEE PAGE{S)...^.^, 
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March 20, 1978 


TO: Vancouver City Council 

SUBJECT: Consequential Amendment to Zoning and Development 
By-law No. 3575 re Point Grey Road Building Line 

CLASSIFICATION: RECOflMENDATION 


The Director of Planning reports as follows: 

"At a Public Hearing on May 27th, 1976, Council approved the establish- 
ment of a proposed building line on the north side of Point Grey Road 
for the purpose of preserving open space to the north thereof . On 
June 1st, 1976 amending By-law No. 4977 was enacted by City Council 
to establish the proposed building line in Schedule E of Zoning and 
Development By-law No. 3575. 

In reviewing this matter in connection with the proposed establishment 
of new regulations for the measurement for floor space ratio on water- 
front residential properties, it was noted that a consequential amend- 
ment should be undertaken to clarify possible confusion regarding the 
measurement of rear yard on those properties with this established 
building line. 

The intent of the established building line as expressed by Council at 
the Public Hearing was to ensure that development on the north side of 
Point Grey Road did not extend to the north of the building line proposed. 
Development was, however, to be permitted up to the building line. Lands 
to the north of the building line were to be preserved for open space . 
Due to the unique intent of this proposed building line, it was established 
as Part III in Schedule E of Zoning and Development By-law Mo. 3575. Part 
III specifically prescribes those lands subject to a building line for the 
maintenance of open space. 


In Section 10.2 Sites with Building Lines the width or depth of a required 
yard is to be measured using the building line instead of the site boun- 
daries. While Section 10.2 is appropriate for those sites with building 
lines as prescribed in Parts I and II of Schedule E (future street and lane 
widening), it is contrary to the intent expressed by Council and therefore 
inappropriate regarding the building line established on the north side of 
Point Grey Road. 

Section 10.2 presently reads as follows: 
' Sites with Building Lines 

Where a building line has been established pursuant to Section 
14, the following measurements and calculations shall be made 
using the building line instaead of the site boundaries: 

(a) Width or depth of a required yard; 

(b) Depth of required setbacks for pump islands and canopies 
in Gasoline Service Stations; 

(c) Depth of a site for the purpose of yard reductions pursu- 
ant to subsection 11.2 of Section 11.' 

The recommended consequential amendment required to complete enactment 
of the building line as expressed by Council at the Public Hearing, 
would delete the reference to Section 14 and replace it with a refer- 
ence to Section 14.1 . 


In light of the application scheduled for Public Hearing on April 6, 
1978, which is largely applicable to those properties on the north 


sideof Point Grey Road, it is suggested that the consequential amend- 
ment to the building line regulations for the established building 
line on the north side of Point Grey Road be considered by Council at 
this same Public Hearing. 

Recommendation: The Director of Planning recomnends the following: 

That the Director of Legal Services be instructed to prepare 
the necessary draft by-law to undertake a consequential 
amendment regarding the building line on the north side of 
Point Grey Road and that this matter be advertised and con- 
sidered by Council at the Public Hearing scheduled for April 
6th, 1978." 


The City Manager RECOMMENDS that the foregoing recommendation of the Director of 
Planning be approved. 
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r4ANAGER'S REPORT 


March 3, 1978 


TO: 


Vancouver City Council 


SUBJECT: Replacement of Deputy Fire Chief 
CLASSIFICATION: Recommendation 

The Fire Chief reports as follows-: 

"The Deputy Fire Chief will be proceeding on superannuation 
effective November 1, 1978. Prior to his effective date, 
he will be taking a total of ten weeks accumulated vacation, 
making his actual retirement date August 21, 197 8. 

To provide consistent management of the Department I feel 
it essential to replace the Deputy prior to his proceeding 
on vacation. I also feel it necessary that the new Deputy 
have an overlap training period of approximately two months 
to be effective in a reasonable time frame. The latter is 
essential as my own retirement date will be July 1, 1980, 
at the latest. 

I therefore recommend approval be given to start recruiting 
procedures immediately for the position of Deputy Fire Chief 
and that an overlap of up to two months be authorized." 

The City Manager REC0MI4ENDS the foregoing recommendation of the 
Fire Chief be approved. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
Finance Matters 

Grant; Boys' Clubs of Vancouver 

MOVED by Aid. Hardwick, 

THAT the report of the Board of Administration (Finance 
matters), dated November 27, 1970, be adopted. 

- CARRIED 

B. Personnel Matters, Regular 
November 20, 1970 


Salary and Classification Review: Two Clerk II 
Positions, Engineering Department 

MOVED by Aid. Bird, 

THAT the report of the Board of Administration (Personnel 
matters. Regular), dated November 20, 1970, be adopted. 

- CARRIED 

C. Personnel Matters, Supplementary 
November 27, 1970 

MOVED by Aid. Sweeney, 

THAT the report of the Board of Administration (Personnel 
matters. Supplementary), dated November 27, 1970, be adopted. 

- CARRIED 

D. Property Matters 
November 27, 1970 

MOVED by Aid. Broome, 

THAT, in respect of the report of the Board of Administration 
(Property matters), dated November 27, 1970, Clauses 1 to 4 
inclusive, 6, 7 and 8 be adopted, after changing in 
clause 3, re False CreekrLease of City-owned Lands, the reference 
to a five-year renewal clause to read a five-year review clause, 
a typographical error having occurred. Further, Clause 5 be 
received for information. - CARRIED 


E. Alterations to Existing 
Gasoline Service Stations 

It was agreed to defer consideration of this report to 
later in the proceedings. 

F . Charter Amendments 

MOVED by Aid. Adams, 

THAT the draft bill of Charter Amendments, as submitted by 
the Corporation Counsel under date of November 27, 1970, be 
approved and the Corporation Counsel be instructed to take any 
necessary action in connection with bringing these proposed 
Charter Amendments before the Provincial Legislature. 


- CARRIED 
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STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


MARCH 9, 1978 


A meeting of the Standing committee of council on Planning 
and Development was held in the No. 1 committee Room, Third Floor, 
City Hall, on Thursday, March 9, 1978 at approximately 1:30 p.m. 


RE COMMENDATION 


1 . Status of Major Development Permit Applications 

Mr. A. Floyd, Development Permit Group, and Mr. D. M. Hickley, 
Associate Director, central Area Planning reported verbally on the 
following major development permit applications: 

a) DPA #79808 - 1274 Barclay Street - construct 42 foot 

(four storeys and loft) 48 unit apartment building - 48 
underground parking spaces 


b) DPA #79820 - south side False Creek - construct parking 
(241 covered, 75 open on surf ace) /two-storey commercial/ 
tennis court structure (five courts on roof with 10 foot 
screen) 


c) DPA #80025 - 1690 Nelson Street - construct four-storey, 
40 unit apartment building 


d) Preliminary DPA #80046 - 1081 Burrard Street - to alter 
existing hospital (St. Paul's) and construct eight-storey 
extension 


e) DPA #80109 - 1169 Nelson Street - construct 36 foot (three- 
storey and basement) 31 dwelling unit apartment building - 
39 underground parking spaces 


f) DPA #80172 - 2650 Granville Street - construct ten-storey 
office and retail building - three levels of underground 
parking 


g) DPA #80207 - 923 West 8th Avenue - construct three-storey 

commercial/residential (six units) development - 17 underground 
parking spaces 


PRESENT 


Alderman Har court, chairman 
Alderman Brown 
Alderman Gibson 
Alderman Kennedy 
Alderman puil 


CLERK TO THE 
COMMITTEE 


M.L. cross 
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Part Report to Council 
Standing Committee of Council 
on Planning and Development 

March 9, 1978 (1-2) 
Clause No. 1 continued : 


h) DPA #80216 - 855 West 8th Avenue - construct office/residential 
development, 27 dwelling units 

i) DPA #80304 - 1066 Barclay Street - erect 56 unit, ten-storey 
apartment building - 56 underground parking spaces 

j) DPA #79880 - 1552 Pendrell Street - preliminary application 
for a four-storey, 100-unit apartment building 

k) DPA #79929 - 2425 Oak Street - preliminary application to 
construct a four-storey medical office building 

1) DPA #79936 - 1334 West 6th Avenue - construct three-storey 
office building 


m) DPA #79972 - 1631 Comox Street - erect a four-storey, 20 unit 
apartment building 

n) DPA #79973 - 1523 Davie Street - alter and use existing 
building for a restaurant (Gabriola Mansion) 

The Committee requested that Mr . Floyd continue to present 
progress reports on the development permit for Saint Paul's hospital. 

RECOMMENDED 

THAT the verbal report on the monthly status of development 
permit applications be received. 

2 . False Creek, Area 6, Phase 1 - Parks Budget 

The Committee considered a report of the City Manager dated 
February 6, 1978 (on file in the City Clerk's office), in which 
the Development Consultant responded to a Council request for further 
clarification of the park design, particularly with regard to wash- 
rooms . 

In the report the Development consultant states, in part: 

"In reviewing the report entitled "False creek - Public 
Open Space - Area 6 - Phase 1" produced by Thompson, 
Berwick, Pratt and Partners, it was considered more 
appropriate to have the work pertaining to pedestrian 
streets, squares and plazas and waterfront walkway under 
the control of the city Engineer. This was subsequently 
agreed to and they are currently being constructed under 
direction of the Engineering Department. 


cont ' d 


Part Report to Council 
Standing Committee of Council 
on Planning and Development 
March 9, 1978 

Clause No. 2 continued: 


(1-3) 


It was originally intended that the $80,000 identified 
for Furniture would be for all the benches throughout 
False Creek. However, by achieving economies in the 
Engineering street work, it has been possible to pro- 
vide the benches and waste paper receptacles for the 
pedestrian streets, squares and plazas, and parts of 
the waterfront walkway, out of the Engineering accounts. 
Also, a number of benches have been provided in the 
mini plaza at the south end of the Laurel Deck out of 
a separate account . 

Consequently, the Park Board have found that only 
$15,000 of the original $80,000 has been required to 
provide the benches in the Park. The remaining $65,000 
of that particular account has been redistributed along 
with other accounts . 

The detailed design and construction of the central 
public open space (the park) has been undertaken by 
the Park Board within a budget of $1,648,000 approved 
by City Council on 11th May, 1976 and is completed 
except for the playfield. 

The playfield is expected to be finished this summer 
for use by the school during school hours and by the 
public, with arrangement through the Park Board, on 
evenings, weekends and holidays. The school, cur- 
rently under construction for opening in August, 1978, 
has a larger than normal gymnasium, with an increased 
height to allow games such as badminton and volleyball 
to be played, the additional capital cost in the amount 
of $23,000 being provided from the Park budget. The 
gymnasium will be made available for public use, by 
arrangement with the School Board, on evenings, week- 
ends and holidays. 

Changing rooms associated with the gymnasium will be 
available to the general public when using the gym- 
nasium and/or playfield. 

The original Park budget included $100,000 for free- 
standing public washrooms in the Park. A high pro- 
portion of this cost could be saved if the washrooms 
could be built in conjunction with another building 
or buildings which already had heating, lighting, 
hot water and connection to sewers . The budget for 
this item was therefore reduced to $12,000 and the 
surplus funds used for other items i.e., the expanded 
playfield and changes to the gymnasium portion of the 
school . 

Washroom facilities which have been provided adjacent 
to the Heather Civic Marina for use by marina members 
are now also available to the general public every 
day, including weekends, until early evening. 


cont ' d 
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Standing Committee of Council 
on Planning and Development 

March 9, 1978 (1-4) 

Clause No. 2 continued : 

The amount of $12,000 referred to above has been pro- 
vided in the Park budget to pay for the capital cost 
of additional public washrooms, at the lowest level of 
the school with direct access from the Park. A mainte- 
nance and operating agreement has still to be finalized 
between the Park Board and School Board for the facili- 
ties to be available to the general public outside 
school hours, evenings, weekends and holidays. 

It was determined by the False Creek Development Group, 
the co-ordinating architects and the Park Board staff, 
that the combined use of these facilities, together 
with facilities to be provided in the centralized com- 
munity centre in Phase 2 and with washrooms that will 
be built in association with the variety of restaurants 
throughout the development, would provide for addquate 
washrooms to be available to the general public visiting 
False Creek. This arrangement has also resulted in a 
compounded saving of $88,000." 

In answer to questions regarding the number of washrooms 
and their availability, Mr. D. Bowden, False Creek Development 
Group, advised that the total number of washrooms originally 
planned are being provided. It is intended that the public 
washrooms will be available evenings and weekends through the 
winter and hopefully in the day time as well during summer months. 

The Committee requested the False Creek Development Consultant 
to report back on the availability of washroom facilities during 
the summer months . 

RECOMMENDED 

THAT the report of the City Manager dated February 6, 1978 
be received and the False creek Development Consultant 
report back on the availability of washroom facilities 
during the summer months. 


The meeting adjourned at approximately 3:00 p.m. 


****** 
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PART REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


MARCH 9, 1978 


A meeting of the Standing Committee of Council on Community Services 
was held on Thursday, March 9, 1978, in Committee Room No. 2, Third 
Floor, City Hall, at approximately 1:30 P.M. 


PRESENT ; Alderman Rankin, Chairman 
Alderman Bellamy 
Alderman Ford 
Alderman Gerard 
Alderman Marzari 

COMMITTEE CLERK: H. Dickson 


Adoption of Minutes 

The minutes of the Part Report from the Community Services Committee 
meeting of February 16, 1978, and the minutes of the Joint meeting 
of the Community Services and Finance & Administration Committees 
of February 16, 1978, were adopted. 


RECOMMENDATION 

1. Immigrant Services Centre Funding 

The Committee had before it for consideration a Manager's 
report dated February 22, 1978 (copy circulated) in which the 
Director of Social Planning and the Medical Health Officer reported 
on the history and the operation of the Immigrant Services Centre 
at 8165 Main Street. 

Appearing before the Committee on this matter was a repre- 
sentative of the Social Planning Department who reviewed the report 
with the Committee and pointed out that the Director of Social 
Planning and the Medical Health Officer are recommending this be 
the final year that the City contribute towards operating costs 
for the Centre. 

The report contained a recommendation that the City request 
the Secretary of State's Department to assume the operating costs 
in 1979, and the Social Planning representative advised the 
Committee that if the Secretary of State's Department does not 
assume these costs in 1979, this would be the subject of a report 
to the Community Services Committee. 

Following brief discussion, it was 

RECOMMENDED 

A. THAT City Council approve the continued funding of 
a full time public health nurse and health aid 
interpreter in the amount of $34,608.00. 

B. THAT City Council approve the operating costs of 
the Immigrant Service Centre in the amount of 
$30,440.00. 

C. THAT recommendations "A" and "B" be approved 
subject to the continued participation of the 
Federal Government at least at their present 
level of cost sharing. 

D. THAT the Secretary of State's Department be 
requested to assume the Centre's operating costs 
in 1979. 



Continued 
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Standing Committee of Council on Community Services 
March 9, 19 78 


(II-2 ) 


2 . Hotel Vancouver re Fire By-law 

City Council, on February 21st, 1978, approved the following 
recommendations from the Community Services Committee meeting of 
February 9, 1978: 

"A. THAT City Council require C.N. Hotels to submit to 
the Community Services Committee: 

i) an undertaking to carry out the necessary 
work to have the Hotel Vancouver comply with 
the City Fire By-law; 

ii) a schedule acceptable to the Fire Chief for 
the work to be completed within eighteen 
months of February 9, 19 78; 

iii) monthly progress reports on work being under- 
taken at the Hotel Vancouver, such reports to 
be submitted to the Fire Chief who will report 
monthly to the Community Services Committee. 

B. THAT the City prosecute C.N. Hotels for failure to 
comply with the City Fire By-law if the owners of 
the hotel do not comply with any of the foregoing. 

C. THAT the City Manager report to the Community 
Services Committee on the functions and jurisdic- 
tions of the City Fire Chief as compared with the 
Provincial Fire Marshal, such report to include 
comment on whether the Provincial Fire Marshal can 
delegate his full powers to the City Fire Chief 
who acts as his deputy. " 

Appearing before the Committee this date was the Chief Fire 
Warden G. Birnie to speak to the letter dated March 3, 1978 (copy 
circulated) from the General Manager of C.N. Hotels which had 
been circulated to the Members of the Committee. 

During discussion, it was pointed out that the City has not 
yet received the material requested in Recommendation A(i) and 
(ii) approved by Council on February 21st, 1978, but it was noted 
that the City did not impose a time limit by which these items 
were to be submitted to the Community Services Committee. 

In response to Recommendation A (iii) was the letter dated 
March 3rd, 1978, from the General Manager of C.N. Hotels which 
was before the Committee for consideration at this time. 

The Chief Fire Warden advised that the Fire Chief is not 
satisfied with C.N.'s submission which stated that final drawings 
for the sprinkler system were to be submitted to the Fire Chief by 
Keen Engineering on March 6, 1978. The Chief Fire Warden told the 
Committee that his department had been advised on Monday, March 6, 
1978, that these final drawings were not yet ready. 

The Committee expressed dissatisfaction over C.N.'s failure 
to submit an undertaking to carry out the necessary work to have 
the Hotel Vancouver comply with the City Fire By-law and its 
failure to submit a schedule acceptable to the Fire Chief for the 
work to be completed within 18 months of February 9, 1978. The 
Committee noted further that C.N. had failed to submit the final 
drawings for the sprinkler program which C.N. , in its letter dated 
March 3rd, 1978, promised it would do by March 6, 1978. 

During discussion, it was noted that in approximately fifty 
other cases of buildings which did not make progress towards com- 
pliance with the City Fire By-law, charges were laid. 


Continued 
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Part Report to Council (II-3 ) 

Standing Committee of Council on Community Services 
March 9, 19 78 


Clause No. 2 Continued 

The Committee noted that its recommendation of February 9, 
1978, which was approved by Council on February 21st, 1978, 
called for the City to prosecute C.N. Hotels for failure to 
comply with the City Fire By-law if the owners of the hotel did 
not comply with any of the requirements specified in Recommenda- 
tion A(i) to (iii) , and there was some consideration by the 
Committee of recommending that Council request C.N. Hotels to 
appear before Council to show cause why its business license 
should not be suspended for failure to comply with the City's 
requirements . 

Following further discussion, it was 

RECOMMENDED 

THAT the City prosecute C.N. Hotels for failure to 
have the Hotel Vancouver comply with the City Fire 
By-law. 


3 . The Status of Day Care Centres in the City Vancouver 

The Committee had before it for consideration a Manager's 
report dated February 8, 1978 (copy circulated) in which the 
Director of Social Planning responded to the Community Services 
Committee's request for more specific information in a number of 
areas pertaining to day care. 

The Committee had requested such further information follow- 
ing an evening meeting of the Committee on December 1st, 1977, 
which was attended by well over 100 representatives from day care 
centres from throughout the City. 

Appearing before the Committee this date were a representa- 
tive from the Social Planning Department, a representative from 
Community Care Facilities Licensing, and Ms. G. Maycock of Day 
Care Information Centre. 

The Social Planning representative spoke to the report, 
reviewing briefly the following topics which the Committee had 
requested further information on: 

- the block funding concept; 

- the existing and a proposed level for day care subsidies; 

- the need for a City-wide organization for day care 
centres and the proposal for a grant for a community 
organizer ; 

- the current ranges of staff salaries at day care centres; 

- the existing day care regulations pertaining to 
immigrant families; and 

- the circumstances of student-parents. 


It was pointed out during discussion that in the City of 
Vancouver there are 70 day care centres, 60 pre-school centres 
and 25 out-of-school care centres. 


Continued . . 
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(II 


Clause No. 3 Continued 


Following discussion, it was 


RECOMMENDED 


A. THAT City Council endorse the following recommenda- 
tions and ask the Chairman of the Community Services 
Committee to meet with the Minister of Human Resources 
to discuss the recommendations: 


i) Non-profit group day care centres be funded by 
annual operating (block) grants as are most 
other non-profit community programs. 

ii) Budget guidelines be established to set minimum 
standards while allowing each centre flexibility 
in program and operation. 

iii) Day care centres be required to submit annual 
budgets, reports and monthly accountings to the 
Ministry of Human Resources. Grant installment 
payments be contingent upon receipt of such reports 

iv) Administrative assistance to non-profit group 
day care centres be provided by Ministry of 
Human Resources. 

v) The method of determining eligibility for sub- 
sidy be adjusted so that the "income test" is 
tied into the cost of living index. 

vi) Eligibility determination should be as objective 
as possible and only a small percentage of 
parents should have to submit to a "means test" 
to prove eligibility. 

vii) The maximxam subsidy be set to cover the maximum 
fee charged. 


B. THAT the City continue its support to non-profit day 
care centres through: 

i) the lease of City land at nominal rent; 

ii) property tax exemption; 

iii) Development Permit Application Fee exemption; 

iv) the sub-lease arrangements with Shannon and 
False Creek Day Care Centres; 

v) where the City is leasing or sub-leasing space 
in City owned or leased buildings to non-profit 
day care centres the only charge be to recover 
operating expenses (including utilities, 
insurance, repairs, maintenance) . 


If the Provincial Government changes its policy and 
funding of day care centres, the City should re-examine 
the above practices . 


C. THAT City Council forward the preceding recommendation 
B(v) to the Vancouver Board of Parks and Recreation, 
the School Board and the Greater Vancouver Regional 
District and ask them to consider adopting a similar 
policy as an interim measure until the Provincial 
Government responds to Recommendation A. 


Continued 
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(II-5) 


Standing Committee of Council on Community Services 
March 9, 19 78 


Clause No. 3 Continued 

D. THAT City Council recognize the community service 
being performed by non-profit institutions which 
provide space for day care centres and at the same 
time urge those tax exempt institutions charging 
monthly rates to recover costs only. 

E. THAT City Council approve an amount of $8,500.00 
(inclusive) to retain a day care consultant for 
a one year period (April 1978 to March 1979) to 
work with Vancouver day care parents and other 
community representatives to develop a Day Care 
Association (as outlined in Item C, Page 2 of 
the Manager's report dated February 8, 1978, on 
"The Status of Day Care Centres in the City of 
Vancouver"). The consultant would be supervised 
by the Director of Social Planning, source of 
funds to be the POSER account of the Social 
Planning Department. 


The meeting adjourned at approximately 3:50 P.M. 


NOTE FROM CITY CLERK ; 

Jericho Hangar No. 5, which was considered by the 
Committee this date, is the subject of a separate 
report which will go to Council on Tuesday, April 
4th, 1978. 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


March 9, 1978 


A meeting of the Standing Committee of Council on Finance and 
Administration was held on Thursday, March 9, 1978, at 3:30 p.m., in 
the No. 1 Committee Room, third floor. City Hall. 


PRESENT ; Alderman Brown, Chairman 
Alderman Gerard 
Alderman Gibson 
Alderman Marzari 
Alderman Puil 
Mayor Volrich 


ALSO 
PRESENT: 


Alderman Ford 
Alderman Kennedy 


CLERK 


G. Barden 


RECOMMENDATION 


1. S.P.C.A. - 1978 Grant Request 


The Committee considered the attached Manager's Report dated 
January 23, 1978, wherein the Director of Permits and Licenses 
reported on the Vancouver Regional Branch of the S.P.C.A. 's request 
for a $15,000 grant from the City for 1978. 

Dr. W.T. Steele of the Eraser Pet Hospital spoke objecting to the 
manner in which the S.P.C.A. handles injured animals. 


Mr. Homes of the S.P.C.A. advised that this matter is being 
dealt with by the B.C. Medical Association and it was agreed by the 
Committee that Dr. Steele should attend that meeting as the matter 
should be taken to the B.C. Medical Association Board of Directors. 

The Director of Permits and Licenses recommended that the 
S.P.C.A. receive a grant of $11,880. This would be an $11,000 grant, 
the same as received in the past two years, plus an 8% inflation 
rate as obtained from Statistics Canada. It was pointed out that the 
funds are to be used to defray costs involved in performing the 
following services in the City which would otherwise have to be 
performed by the City Pound: 

(a) Pick up injured dogs and cats from the street. In 
many cases the animal is dead when the S.P.C.A. arrive 
and they dispose of the carcass. 

(b) Destroy animals considered surplus to hximan require- 
ments . 

(c) Receive stray dogs for adoption or disposal. 

In addition to the above services, the S.P.C.A. carries out many 
others as detailed in the Manager's Report. 

It was reported that any grant approved should be provided from 
the Community Services grant allocations. 


cont'd 
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Regular Council, December 1, 1970 6 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

G. Knight Street Widening: 
49th to 57th Avenues 

The Board of Administration, under date of November 27, 1970, 
submitted the following report: 

"The Supervisor of Property and Insurance reports as follows: 

'Further to Board of Administration Works & Utility Matters, 
August 14, 1970 and Resolution of Council of August 18, 1970 
approving estimates for the acquisition of lands and pre- 
liminary development work in connection with the above 
project, I have to report that the owners of the following 
properties have agreed to convey the required widening strips 
at the established rate of $1.00 per sq. ft. on terms as 
indicated : 

(a) Lot 11, Block 9, D.L. W^ 738 
6560 Knight Street 

(1) Loss of Land (W 7 ft.) $231.00 

(2) Loss of Shrubs 50.00 


$281 .00 


(b) Lot 11, Block 8, D.L. W| 738 
6832 Knight Street 


(1) Loss of land (W 7 ft.) $231.00 

(2) Loss of trees 25.00 

$256.00 

(3) City Engineer to build concrete 
retainer wall at new property line. 

(c) Lot 4, Block 7, D.L. W| 738 
6928 Knight Street 

(1) Loss of land (W 7 ft.) $231.00 

(2) Loss of one tree 25 .00 

$256.00 

(3) City to replace 2 evergreen shrubs 

and plant in front yard. Estimated cost 90.00 

(d) Lot 35, Block 2, D.L. 739 
6595 Knight Street 

(1) Loss of land (E 7 ft.) $231.00 

(2) City to rebuild new front steps, 
concrete retainer wall, concrete 
walks and fill balance of front 

yard to grade. Estimated cost: $1,075.00 

RECOMMENDED that the Supervisor of Property and Insurance 
be authorized to acquire the above portions of land on the 
foregoing basis chargeable to Code 146/1803'. 

Your Board RECOMMENDS the foregoing recommendation of the 
Supervisor of Property and Insurance be adopted." 

MOVED by Aid. Bird, 

THAT the foregoing report of the Board of Administration be 
approved . 


- CARRIED 
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Following further discussion, it was 
RECOMMENDED 

THAT the City approve a grant of $11,000 to the S.P.C.A. 

for 1978 as part of the Community Services grant allocations. 


2 . Rental Review - Hodson Manor 

The Committee considered the attached Manager's Report dated 
February 2, 1978, wherein the Supervisor of Properties reported on 
the rental review of Hodson Manor which was leased to the Multi- 
cultural Society of B.C. for a period of three years from January 
1, 1976 to December 31, 1978 and was subject to a rental review on 
January 1, 1978. The Society is requesting the City to grant them 
$6,000 towards rental of the building. 

It was reported that the rental of Hodson Manor was increased 
from $915 per month to $1,020 per month on January 1, 1977. The 
City is responsible for payment of heat and light. To take care of 
the anticipated increase in gas costs for the coming year, it is 
estimated that the rental should be increased by $50 to $1,070 per 
month for 1978. The Supervisor of Properties advised that in his 
opinion a fair market rental for the building would be $1,200 per 
month . 

Mr. Oosterhuis of the Multicultural Society stated that the 
Federal Government will be reducing their support by 50% as of April 
1, 1978. To date the Society has not received funding from the 
Provincial Government. The Society will also lose rental revenue 
when one of the sub-lessees, the Day Care Centre, vacates early in 
1978. However, the Society did not feel the Day Care to be compati- 
ble with the use of the building and also they need the space for 
their own requirements. There are twelve small ethnic groups using 
the facilities but the Society cannot collect any rent from them. 
Their operating costs are approximately $25,000 and the Society feels 
they could go to the Provincial Government with a stronger case for 
funding if the City gave them a grant of $6,000. Mr. Oosterhuis 
advised that the Society does not have the ability to pay the rental 
for the use of the building. 

The City Manager commented as follows : 

(a) The Multicultural Society had a surplus of $5,764.00 as 
of September 30, 1977 (Exhibit "B" ). The December 
31, 1977 statement shows a deficit of $2,875.00 
(Exhibit "C") 

(b) The proposed 1978 rental of $1,070 is already below 
the estimated market rate by $155 per month. 

(c) This is an example of the City entering into an agree- 
ment with an agency with senior government funding, 
only to find the Federal funding reduced and the City 
almost forced to increase its support. 

The Committee questioned the maintenance of the building and 
grounds which it has been reported is not adequate. The Society 
feels that since it is a heritage building, the City should be res- 
ponsible for maintenance of the exterior of the building and they 
would try to maintain the interior and landscaping. 


cont 'd 
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It was reported that there is a problem with the lease as it 
exists regarding the degree of who is responsible for the maintenance 
of the building and grounds and it was felt that the lease should be 
redrawn as part of any new agreement. 

The Committee felt that the whole matter should be reviewed by 
the Social Planning Department as to a plan for the use of the 
building, revenues expected in 197 8, maintenance, etc., in connection 
with their requested grant of $6,0 00. 

Following further discussion, it was 

RECOMMENDED 

THAT the matter be referred to the Social Planning Depart- 
ment for report back as soon as possible. 


3. Provincial Government: Recreation 

Facilities Assistance Program (REFAP ) 

The Committee considered the attached Manager's Report dated 
March 1, 1978 wherein the Director of Social Planning reported on 
the Provincial Government Recreation Facilities Assistance Program 
(REFAP). On November 1, 1977, City Council passed the following 
motions: 

"MOVED - THAT Kits Pool, as indicated in the Manager's report 
dated October 27th, 1977, be approved as first 
priority project for funding under the Provincial 
Recreation Facilities Program 

CARRIED UNANIMOUSLY 

MOVED - THAT the Carnegie Library be approved as a first 
priority project for funding under the Provincial 
Recreation Facilities Program; 

FURTHER - THAT Council advise the Province on additional 

projects for funding under this program in respect 
to City, Parks Board and Private Agency applications. 
That the City Manager, after consultation with the 
Parks Board and Private Agencies, report to Council 
on additional projects applying for funding from the 
Provincial Recreation Facilities Fund with recom- 
mendations on order of priority and funding required 
for each. 

CARRIED UNANIMOUSLY" 

The Manager's Report also advised that 16 additional project 
applications were received by the City between December 8, 1977 
and February 21, 197 8. Of the 18 projects being recommended to 
Council for priori zation - 8 are sponsored by the Park Board 

- 6 are sponsored by the private organizations 

- 4 are sponsored by the City. 

The Manager's Report also includes a "basis for recommenda- 
tions" and "Provincial Government advice". Mrs. L. Leduc of the 
Provincial Government, Department of Recreation and Conservation, 
advised that any project submitted this year that is not approved 
because it is not high enough in the priorities, i.e. not specifi- 
cally rejected by the Provincial Government, could be resubmitted 
the following year. 


cont 'd 
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Also circulated at the meeting was a memo from the Acting 
City Manager revising recommendations included in the City Manager's 
Report of March 1, 1978 as follows: 


Subsequent to the submission of the above Manager's report to the Committee I have 
reviewed the report further with officials of the Finance Department and Parks Board 
and have revised my Recommendations as follows: 

(A) The City Manager RECOMMENDS and submits for CONSIDERATION as follows: 

RECOMMENDS CONSIDERATION 


Approval 
1978 


#1 Kitsilano Pool 

2 Kensington C.C. Extension 

3 Trout Lake (John Hendry) 

4 False Creek Phase II C.C. 

5 Carnegie Bid. A 
Carnegie Bid. B 

6 Champlain Heights (a)- Pt. of Gym 

7 Champlain Heights (b)- Comm. Ctre. 

8 Riley Park Centre 

9 Arts Club Theatre- Granville Isle. 

1 Kerrisdale Pool 

11 Hellenic Society 

12 Jericho Beach Park - 

13 Granville Island Theatres 

14 Capilano Stadium 

15 Strathcona C.C. Ext. 

16 Tamanhouse 

17 Capt. Cook Park 

18 N.S.A. - Frog Hollow 

19 N.S.A. - South Van. 

20 N.S.A. - Mt. Pleasant 

21 Van. East Lions 

Total ($4,662,879) . 


400,000 
400,000 


196,875(2) 
200,000(2) 


1,196,875 


Defer to 
1979 


400,000 
217,000 
400,000 
(see Note 1 ) 
40,405 
400,000 


1 ,457,405 


400,000 

400,000 
400,000 
400,000 
183,333(2) 
93,750(2) 
29,000 
37,500(2) 
3,848 
18,869 
16,594 
25,705 

2,008,599 


Note (1) - This item is placed as a deferral due to the apparent lack 
of funding of $450,000 to $750,000 (Alternative B or A). 

(2) - City funds are included in the Board of Parks 1978 Supplementary 
Capital Budget request. If approved by Council as a grant 
requests, then it will be necessary for the Board of Parks to 
include these in their top priority within the funds allocated 
to them. This matter should be dealt with by the Board of Parks 
and Recreation as soon as possible. 


(B) That the Committee, as a process, deal with the items in the follow- 
ing order: 


(1) Deferred to 1979 . 

(2) Approve 1978 

(3) Set priorities for the items 
submitted for consideration totalling 


Total $1,457,405 
Total $1,196,875 

$2,008,599 
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Representatives from Civic Departments and private organizations 
listed spoke to the Committee regarding their projects. The 
Director of Social Planning reported on the status of the Carnegie 
Building which is two weeks away from obtaining a building permit. 
He advised that the Social Planning Department intends to report to 
Council at the end of March on the total status of the building. 
The present estimates indicate the total cost for the building with- 
out the addition to be $1.5 million. The City only has $650,000 for 
this project and even with a REFAP grant of $400,000, there would 
still be a shortfall of approximately $450,000 if the costs were cut 
down. It was suggested that the matter should be referred to the 
Community Services Committee to see if the costs can be reduced. 


Following further discussion, it was 


RECOMMENDED 


A. THAT the following projects be approved for submission to the 
Provincial Government for funding under the Recreation Facili- 
ties Assistance Program (REFAP) in order of priority as listed 
below: 


1. Kitsilano Pool $ 400,000 

2. Kensington C.C. Extension 400,000 

3. Carnegie Building B 400,000 
- subject to reduction of the total cost 

or securing additional funding to be 
reported on by the Standing Committee on 
Planning and Development to the Community 
Services Committee as soon as possible 

4. Arts Club Theatre - Granville Island 400,000 

5. Hellenic Society 400,000 

6. Neighbourhood Services Assn. - Frog Hollow ) 75^ OOO (Amended 

- South Van. ) estiinate) 

- Mt. Pleasant) 

7. Van. East Lions 25,705 

8. Riley Park Centre 200,000 


2,300, 705 


B. THAT the following projects be submitted in order of priority 
listed, if sufficient funding is forthcoming from the Provin- 
cial Government: 


9. Kerrisdale Pool 200,000 

10. The Waterfront Theatre (Granville Island) 400,000 

11. Strathcona Community Centre Ext. 93,750 

12. Capilano Stadium 183,333 

13. Tamanhouse 29,000 

14. Capt. Cook Park 3,848 

909,931 


C. THAT the following projects be deferred to 1979: 

1. Trout Lake 

2. False Creek Phase II C.C. 

3. Champlain Heights (a) Port. of Gym 

4. " " (b) Commty Centre 

5. Jericho Beach Park 


The meeting adjourned at approximately 6:00 p.m. 


FOR COUNCIL ACTION SEE PAGE(S) 56!$. 



PART REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


MARCH 16, 1978 


A meeting of the Standing Committee of Council on Planning 
and Development was held in the No. 1 Committee Room, Third Floor, 
City Hall, on Thursday, March 16, 1978 at approximately 1:30 p.m. 


PRESENT ; 


Alderman Harcourt, Chairman 
Alderman Brown 
Alderman Gibson 
Alderman Kennedy 
Alderman Puil 


CLERK TO THE 
COMMITTEE 


M. L Cross 


RECOMMENDATION 


1 • False Creek, Area 6, Phase 1 - Wrap Up of Budgets 


The Committee considered a report of the City Manager dated 
March 13, 1978 (copy circulated), in which the Development Con- 
sultant advises that by exercising strict control of budgets and 
by appropriate trade-offs the front end expenses of Phase 1 
are being brought to conclusion within the original budget. The 
trade-offs include reductions, increases, eliminations and addi- 
tions. Some of the additions are outside the descriptions given 
to Council previously and are brought forward with recommendations 
for approval. 

The following is a summary of the proposed reduction in 
budget and th6 proposed increase or new budget for Phase 1 
and Phase 2 . 


Item 


Proposed reduction 

in budget 

Phase 1 Phase 2 


Proposed increase 
or new budget 
Phase 1 Phase 2 


Al Heather Civic Marina 43,880 

A2 Sixth Ave Crossings 

-Laurel 36,100 

-Spruce 130,000 

3 Acoustic Fence 30,000 

A4 Pedestrian Streets, 

Squares and Plazas 114,370 

A5 Contingency (Unap- 
propriated) 58,490 


170,000 


cont ' d 
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"' 1 Heather Walkway and 

Marina Facilities 180,840 

B2 Pedestrian Crossing 

of Railway 10,000 

B3 Heather Parking 159,000 

B4 Heather Tennis 

Courts 63,000 

B5 Promotion of False 

Creek 48,000 

B6 Contingency (Unap- 
propriated) 122,000 

Totals- Phase 1 $412,840 $412,840 

Phase 2 $170,000 $170,000 


Mr. Sutcliffe advises that one of the revisions to the budget 
includes a recommendation that the crossing at Spruce Street not 
be proceeded with. In June, 1975 Council approved a total budget 
of $1,077,000 for two 6th Avenue crossings- In February, 1976 
Council approved the Laurel crossing with landscaped plaza and 
public parking at a total budget of $777,000. council deferred 
approval of the construction of the Spruce crossing. The Laurel 
development has been completed and with a reduction in the size 
of the public parking area at Laurel Street, funds were reallocated 
to cover costs associated with the Alder overpass. There remains 
a balance of $36,100 which should be reduced from the Phase 1 
budget. The Development consultant recommends that the crossing 
at Spruce Street not be proceeded with and the $300,000 reallo- 
cated to Phase 1 ($130,000) and Phase 2 ($170,000) . 

Mr. D. Hickley, Associate Director, Central Area Planning, 
advised that the Director of Planning requested this matter be 
brought to the specific attention of the committee as reference 
is also made in the Fairview Slopes Plan to two crossings from 
Fairview Slopes into False Creek, particularly to the park and 
the waterfront walkway. The residents on the Fairview Slopes 
have not been advised that there is a recommendation from the 
development group to delete this second overhead crossing. Mr. 
Sutcliffe noted that if it is Council's wish the Spruce Street 
crossing could be constructed. He stated that when Council 
approved the Laurel crossing it felt the Spruce crossing was too 
expensive. Based on Council's feeling that the crossing was too 
expensive and on the deferral action, it is the opinion of the 
development group that it is not essential to construct the Spruce 
Street ct^ossing particularly in view of the greater need for 
other items. 

Some members of the Committee felt that there should be a 
second overhead crossing. Mr. Sutcliffe advised that one of the 
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major expenses of the Spruce crossing is that it cannot be con- 
structed without an elevator because of the grade difference. 
It is not possible to construct a ramp at this location. 

Mr. K. Dobell, City Manager's Office, advised that the report 
of the False Creek Development Consultant could be approved recom- 
mending reallocation of the $300,000 to Phase 2 at this time and 
at a later date if the Committee feels the construction of the 
Spruce Street crossing should be proceeded with there could be 
a reallocation of phase 2 funds. 

The Committee instructed that if options to build the 
Spruce crossing in the future are to be closed off the matter 
is to be brought to the attention of the Committee . For the 
interim the feeling of the Committee at this time i.e., realloca- 
tion of the funds to other work for Phase 1 and Phase 2, should 
be reported to the Fairview Slopes Citizens' Planning committee. 

With respect to the Heather parking garage Mr. Sutcliffe 
advised that as a result of studies it has been found that over- 
lapping parking opportunities did not give the flexibility origi- 
nally assumed, particularly on weekends with park visitors, 
residential visitors and customers of the commercial facilities 
all putting a strain on the parking areas, consequently there 
is a demand for some 160 spaces at peak times for which the 
budget of $60,000 is grossly inadequate. The present design 
calls for the parking lot to be at a lower elevation requiring 
retaining walls and substantial areas of landscaping. As a 
result visitor parking will cost $219,000 rather than the $60,000 
previously budgeted. 

Above part of the surface parking area, Frank Stanzl Con- 
struction Ltd. is to build at its cost, one level of parking in 
a structure for the use of the tenants of the commercial and 
market condominiums (122 spaces of which 80 are for commercial 
tenants) . The terms of the ground lease between the City and 
Frank Stanzl construction Ltd. will shortly be presented to Council 
with recommendations for approval. 

The roof of the parking structure is of an ideal size and 
shape for up to five tennis courts instead of the 3 originally 
planned. The tennis courts will be available to the public 
including residents of Area 6 and Fairview Slopes. The proposed 
surface on the roof is more expensive than was originally estimated, 
there is an additional cost to extend the staircases planned for 
the parking and, because of the prominent location of the tennis 
courts, certain desirable architectural features have been incor- 
porated to support the protective fences . An increase in the 
Phase 2 budget of $63,000 is required. 

An item not previously budgeted for is $48,000 for the pro- 
motion of False Creek. Mr. Sutcliffe advised that it is important 
to gain the strong support needed to make Phase 2 successful and 
he recommended that the City undertake a promotion campaign. The 
Director of Finance feels that although some items of the pro- 
motion are related to phase 1 the promotion is aimed at installing 
confidence for Phase 2 and the budget should therefore . come from 
a phase 2 capital budget. 


cont ' d 
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The Development Consultant has received a proposal for such 
a promotion and the main elements are described as follows: 

-objective to change attitudes in a positive direction 

-create identification associated with False Creek 

-encourage special events for general public in Phase 1 
Park and Squares 

-produce a magazine for distribution at a nominal cost 

-produce press kit and new releases during 6 month public 
relations work 

-initiate media promotion 

-establish an on-site slide presentation 
After discussion, the Committee 
RECOMMENDED 

A. THAT the budgets for Area 6, Phase 1 and 2, be reduced 
by $582,840 and reappropriated to cover increases in 
the budget of $412,840 for Phase 1 and $170,00 for 
Phase 2 , as described in the report of the City Manager 
dated March 13, 1978. 

B. THAT appropriate officials be instructed to report to 
Committee if it is proposed at a later date not to 
proceed with the construction of the Spruce Street 
crossing, and in the interim the Fairview Slopes Citizens' 
Planning committee be supplied copies of the City 
Manager's report and the Committee's report to Council. 

(Alderman Puil wishes to be recorded as opposed to 
Recommendation A.) 


The meeting adjourned at approximately 3:35 p.m. 


****** 
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A meeting of the Standing Committee of Council on 
Transportation was held on Thursday, March 16, 1978, at 3:30 p.m., 
in the No. 1 Committee Room, third floor. City Hall. 


RECOi'-lME NDAT I ON : 


1. Transit Matters and Revised 
Transit Schedules 


Appearing before the Committee this day were representatives 
of the following organizations who addressed themselves to a 
number of aspects concerning transit services in the City: 

Ms. Jean Swanson, Downtown Eastside Residents' Association; 

Mr. Dale Laird, Amalgamated Transit Union; 

Ms. Linda Irving, First United Church; 

Mr. Lorne Chark, Langara Students' Council, 

The Committee also noted the following communications (circulated) : 

D.E.R.A. - dated February 21, 1978; 

First United Church - dated March 8, 1978; 

B.C. Hydro - dated March 8, 1978 

Vancouver and District Labour Council - dated March 15, 1978. 

Consideration was also given to a communication dated February 24, 
1978, from Mr. L.E. Wight, Deputy General Manager, B.C. Hydro 
Transportation Division, detailing transit schedule revisions planned 
for six City routes effective May 12, 1978. Mr. Dave Walker, 
Planning and Research Branch, and Mr. Harry Atterton, Marketing and 
Communication, B.C. Hydro Transportation Division, reviewed the 
schedule changes with the Committee and discussed transit related 
matters referred to by the delegations. 

Ms. Swanson expressed D.E.R.A. 's concern in three areas: 
a) service cutbacks and fare increases which D.E.R.A. felt would 
have the effect of reducing bus ridership still further; b) failure 
by the Provincial Government and Hydro to take responsibility for 
subsidizing transit service in the City; c) Hydro's lack of 
accountability to the City or to its bus riders. Ms. Swanson 
pointed out despite vigorous opposition by City Council bus fares 
had been increased in 1976 and service cuts were introduced in 
1977. The Provincial Government had also ignored the City's reqU'- st 
for a joint meeting with the Ministers of Municipal Affairs and 
Energy, Transport, and Communications. Council was urged to assume 
a leadership role and stop Hydro from making further cuts and 
ignoring the City's needs. 

Mr. Laird, Amalgamated Transit Union, referred to the current 
transit operators' strike and advised.it was the Union 'is impression 
that arbitration was being denied by Hydro in order to prolong the 
strike and further reduce bus ridership. Mr. Laird stated the 
Hydro cuts were directed at routes which had full buses in rush 
hours, while service was being maintained on other less 
patronized routes. 


PRESENT: 


Alderman W. 
Alderman D. 
Alderman M. 
Alderman M. 
Alderman H. 


Kennedy, Chairman 

Bellamy 

Ford 

Harcourt (Items 2 & 3) 
Rankin 


COMMITTEE 
CLERK: 


J. Thomas 


Cont'd 
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Ms. Irving expressed opposition to service cutbacks and 
increases in fares. 

Mr. Chark pointed out students represented a high proportion 
of bus riders; he estimated 40% of Langara students travel to and 
from the College by public transit. Cutbacks on the Fraser/Cambie 
service would have a considerable effect for those attending 
Langara College. The Student Council urged City Council to send a 
delegation to meet with the Premier in Victoria in an effort to 
force Hydro to accept its responsibilities as an essential service 
to the community. 

Mr. Walker advised the Committee the following revisions were 
planned : 

" 1 . Fraser/Camble 

(a) A.M. & P.M. peak periods (Monday to Friday) 

Minor revisions within each period to reflect current ridership 
levels, including additional running time to compensate for traffic 
congest ion . 

(b) Mid-day period (Monday to Friday) 

Between approximately 9:00 A.M. and 2:00 P.M. headways changed from 
10 min. to 12 min. 

(c) Saturday 

Prior to 9:00 A.M. from present 10 min. to 15 min. 

Between 9:00 A.M. and 6:00 P.M. from present 10 min. to 12 min. 

(d) Sunday/Holidays 

Prior to noon, headways changed from present 15 min. to 20 min. 
Between noon and 6:00 P.M. from present 12 min. to 15 min. 

2. Evening Service on Granville/Victoria, Main/Robson & Davie/Kingsway 
Routes 


(a) Monday to Saturday 

At present all above-noted routes operate on 10 min. headways 
following the P.M. rush until midnight (except Granville/Victoria 
which goes to 12 min. headway at 9:00 P.M.). Headways to be in- 
creased from 10 min. to 12 min. between approximately 7:00 P.M. to 
9:00 P.M. then to 15 min. until midnight. Present service to 
remain after midnight. 

(b) Sunday/Holidays 


From 9:00 P.M. to midnight from 12 min. to 15 min. with present 
service after midnight. 

3. Broadway Route - Schedule Short Turning of Alternate Trips at Broadway 
S Renfrew (Weekdays Only) ' 

At present all trips operate to the easterly terminus of the Broadway 
route at Boundary & Lougheed providing 3 min. rush hour and 5 min. mid- 
day base headway. Because of light ridership east of Renfrew alternae 
trips will be scheduled to Renfrew Street up to 6:00 P.M. with the 
exception of approximately one hour during the morning rush period 
when full 3 minute service will continue from Boundary Road. 

Resultant headways east of Boundary Road during period of short turning 
will be 6 min. rush and 10 min. mid-day base. 


Cont'd 
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BOARD OF ADMINISTRATION AND OTHl'Jl REPORTS (cont'd ) 

H. Closure of Portion of Yew Street: 
Christmas Square 


The Board of Administration, under date of November 27, 1970, 
submitted a report of the City Engineer containing the following 
recommendations in the matter of closure of a portion of Yew Street 
for the purpose of a 'Christmas Square'. The Board of Adminis- 
tration recommends accordingly. 


"RECOMMENDED that the Kerrisdale and District Commercial 
Association be permitted to close Yew Street to vehicular 
traffic between 41st Avenue and the sidewalk crossing 
immediately South of the lane South of 40th Avenue, during 
the period of December 2nd, 1970 to January 3rd, 1971 for 
the purpose of establishing a 'Christmas Square', provided: 

(1) The applicants obtain adequate insurance coverage, 
satisfactory to the Corporation Counsel, indemnifying 
the City against all possible claims which may result 
from the 'Christmas Square'. 

(2) That the street and 'Christmas Square' be maintained 
and kept in a clean and tidy condition, and that the 
pavement be returned to its original condition. 

(3) That adequate barricades and signing be erected, 
subject to the approval of the City Engineer, and 
the costs of this signing and barricading be borne 
by the applicants. 

(4) All electrical fittings and structures in the 
'Christmas Square' be to the approval of the City 
Engineer . " 

MOVED by Aid. Wilson, 

THAT the foregoing recommendations be adopted. 

- CARRIED 

H. (2) Rental of Festoon Lights to the 

Kerrisdale and District Commercial Association 

MOVED by Aid. Phillips, 

THAT, pursuant to report of the Board of Administration 
dated November 30. 1970. and pursuant to Council resolutions of 
May 2, 1961 and July 9, 1968, approximately 250 festoon lights 
be rented to the Kerrisdale and District Commercial Association 
for $40.00, in connection with decorating a 30-foot Christmas 
tree. 

- CARRIED 

I. Salary and Classification Review: 
Certain Positions - Police Department 

The Board of Administration, under date of November 
submitted a report of the Director of Personnel Services 
result of a review of duties and responsibilities of the 
positions : 

9 positions of Constable 
1 position of Corporal 

All of the Identification 

The recommendation is summarized as 

cont 'd . . . 
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Section, Services Division 
Police Department 
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Part Report to Council 
Standing Committee of Council 
on Transportation 

March 16, 1978 (V - 3) 

Clause 1 Cont'd 

k . Beach Route 

Ridership on this route is extremely light particularly in evenings and 
Sunday/Hol idays . 

From Monday to Saturday service will change from 15 min. to 20 min. after 
6:00 P.M. and will be terminated at 10:00 P.M. 

On Sunday 6 Holidays the service will change from 15 min. to 20 min. all 
day, terminating at 10:00 P.M. 

The Beach route operates in the westbound direction on Davie Street 
where transit service is provided by other routes. The eastbound 
portion of the route is a maximum distance of three to four blocks 
from Davie Street, affording residents nearby service alternatives." 

Mr. Walker stated the changes were a rationalization of 
service rather than cutbacks. The saving in manpower would enable 
Hydro to build up the system elsewhere in outlying areas lil^fe 
Richmond for instance, where improved transit services were needed. 


Dealing with the fare structure Mr. Walker commented that 
Vancouver bus fares (35<? single zone, 70<? two or more zones) 
compared favourably with other Canadian cities. Hydro's operating 
deficit last year had not been subsidized by the Province but had 
been met from $6 8 million generated by electricity sales to the 
United States. 

In response to questions Mr. Walker estimated the proposed 
headway changes on the Fraser/Cambie route would result in savings 
of approximately $800 per day. 

During the discussion members of the Committee stated transit 
was a public service which had to be close, convenient, fast, and 
cheap to attract ridership. Cutting back tended to be cumulative. 
Increasing headway margins would entail longer waiting times and 
deter the public from using buses. Consideration should be given 
to the introduction of alternative, innovative modes of transportati 
and, as Council had previously suggested to Hydro, smaller buses 
or jitney services should be investigated for use on some routes. 
It was unfortunate that Hydro had not provided feedback on 
experimental programs. 

It was noted Provincial Legislation to establish a transit 
authority was expected to be introduced during the Spring Session 
of the Legislature. 

Following further discussion it was 
RECOMMENDED , 

THAT B.C. Hydro be advised Council will not accept 
the route revisions noted in Hydro's communication of 
February 24, 1978, and request that the proposed changes 
be suspended pending the introduction of Provincial 
Legislation establishing a transit authority, at which 
time the Hydro proposal can be considered in the 
context of the Lower Mainland as a whole, and not in 
isolation. 

- CARRIED 


(Alderman Warnett Kennedy opposed.) 
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Part Report to Council 
Standing Committee of Council 
on Transportation 

March 16, 1978 (V - 4) 


2 . Revenue Sharing Act - Roadway Improvements 

The Committee had for consideration a Manager's Report dated 
March 9, 19 78, (circulated) in which the City Engineer reviewed 
sections of the recently introduced Provincial Revenue Sharing Act 
relating to roadway improvements and submitted a number of projects 
for funding consideration under the Act. 

In the report, the City Manager noted the complex question of 
how Provincial funding for specific projects would be allocated 
between the City and participating property owners was not discussed. 
However, it was not necessary to decide this in order to make 
application for Provincial cost-sharing. The Director of 
Finance and City Engineer would be submitting a further report on 
this question at a later date. 

Mr. D. Rudberg, Assistant City Engineer, Traffic Division, 
commented briefly on the projects which may be eligible for funding 
and pointed out they had been previously approved by Council as 
part of the 5-Year Plan, or would be submitted for consideration 
at the March and June Courts of Revision. If the City wished to 
participate in the Revenue Sharing Program, Council approval for 
project submissions would be required at the March 21, 19 78, 
meeting. 

The suggested projects were: 


" Rupert - from 23rd to Kingsway 

Cambridge - from Skeena to Boundary 

4th Avenue - Alma to Highbury 
22nd Avenue - Nanaimo to Renfrew 
Boundary Rd. - from BNR to Charles 

Burrard Street Widening 
Hastings Viaduct 
Alberni - 4 blocks in downtown 
Bute - from Robson to Hastings 


March Court 


June Court 


Approved in 1977 or 1976 


Other projects which have been approved, but will be submitted to Council 
this year are summarized as follows : 


Taylor Pender Connector (property acquisition) 
Quebec from Union to north of 

Terminal Avenue 
South Bypass - through Carrall Yards (approved) 
Taylor Street - from South Bypass to 


Bay Forest and from Bay Forest to (portions approved) ) 
Smithe Street ) 

Nanaimo and E. 29th (property acquisition) - 5-year plan 

12th Avenue - Lakewood to Clark 


Part of 
Downto\m Plan 


Pedestrian Signals 

Carnarvon & 41st 

St. Catherines & 12th 

Joyce & Wellington 

St. Catherines & Broadway 

Manitoba & 49th 

Dunbar & 28th 

Collingwood & 4th 


School Signals 

McKinnon & Kingsway 
Commercial & 41st 


Vehicular Signals 

Homer & Davie 

Yukon & 12th 

Hornby & Hastings 

Trans Canada Highway & 1st 


(Proposed 1978 program - Not approved by Council) " 


Cant'd 


Part Report to Council 
Standing Coiimittee of Council 
on Transportation 
March 16, 1978 


(V - 5) 


Clause 2 Cont'd 


It was 
RECOMMENDED , 

A. THAT the projects listed in the Manager's Report 
dated March 9, 1978, be submitted to the Province 
for funding consideration as part of the 1978/79 
Revenue Sharing Act - Roadway Improvements. 

B. THAT individual projects not approved by Council 

be removed from consideration as part of this year's 
program. 


3. Transcontinental Railway Passenger Terminal - 
Vancouver 


At its meeting on February 16, 1978, the Committee made the 
following recommendation, subsequently approved by Council on 
March 7, 1978: 

"THAT the City initiate discussions with railway 
authorities on the selection of the Vancouver 
railway terminal to be used in the event CN and 
CP passenger rail service is amalgamated." 

In a memorandum dated March 15, 1978, (circulated) the City 
Engineer submitted for the Committee's approval a draft letter to 
The Honourable Otto Lang, Minister of Transport, and The Honourable 
Hugh Curtis, Minister of Municipal Affairs, expressing the City's 
opposition to the selection of the CN Main Street Station as the 
centralized passenger facility for the transcontinental railway " 
passenger service and urging consideration of several positive 
aspects of the CP Cordova Street Station. 

It was 

RECOMMENDED , 

THAT Council advise the Federal Minister of 
Transport and Provincial Minister of Municipal 

Affairs of its concern about the choice of a 
terminal for the transcontinental railway passenger 
service by submitting the draft letter contained in 
the memorandum of the City Engineer dated March 15, 


1978. 
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REPOJIT TO COUNCIL 


STl^DING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


VI 


MARCH 16, 1978 


A meeting of the Standing Committee of Council on Finance and 
Administration was held on Thursday, March 16, 1978, at 3:30 p.m., 
in the No. 3 Committee Room, third floor. City Hall. 

PRESENT ; Alderman Brown, Chairman 
Alderman Gerard 
Alderman Gibson 
Alderman Marzari 
Alderman Puil 


CLERK : H. Dickson 


RECOMMENDATION 

1. 1978 Basic Capital Budgets 

The Committee had before it for consideration a Manager's Report 
dated February 24, 1978 (copy circulated) in which the City Engineer 
and the Director of Finance reported on proposed 1978 Basic Capital 
budgets for a number of projects in the following categories: 

sewers, street lighting, land purchase fund, water works, 
communications, refuse disposal and undergrounding . 

The funds for these projects are contained in Five-Year Plans 
1977-81 for a number of engineering programs approved by the Electors 
on November 17, 1976 and Five-Year Plans 1976-80 for Sewers and Water 
Works approved in principle by Council on September 16, 1975. 

A representative from the City Engineer's Department and the 
Director of Finance appeared before the Committee on this matter and 
answered a number of questions. 

During discussion it was pointed out that the $1 million which 
was recommended to be allocated to the land purchase fund is to 
acquire land for future civic use; not for land for investment pur- 
poses under the Property Endowment Fund. 

It was noted from the Manager's Report that approval of the 
recommendations contained in the report will be the authority to 
proceed with a niamber of projects summarized and set out more fully 
in the Project Detail. 

As the Project Detail was not before the Committee the Chairman 
ruled that any recommendations by the Committee that Council approve 
the recommendations contained in the report would be for the overall 
project budgets only and not the individual specific projects. 

The Project Detail is before Council at this time (Appendix 1) . 

Following further discussion, it was 

RECOMMENDED 

A. THAT 1978 Basic Capital Budgets as listed in the attached 
table and totalling $10,001,000 be approved. 


cont'd 


Report to Council 
Standing Committee of Council 
on Finance and Administration 
March 16, 1978 


(VI-2) 


Clause No. 1 continued; 


B. THAT borrowing authority be approved for the 1978 
Sewers and Water Works programs, totalling $8,317,000. 

C. THAT funds for 1978 Basic Capital from 1978 revenue 
budget be approved as follows: 


CONSIDERATION 

The Project Detail contained in Appendix 1 which the City 
Engineer recommends be approved is submitted for Council's Consider 
tion. 


The meeting adjourned at approximately 5:20 p.m. 


Streets 


$1,000,000 


Land Purchase Fund 


$1,000,000 


$2,000,000 


* * * * * 
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CITY OF VANCOUVER 


SPECIAL COUNCIL MEETING 


A Special Meeting of the Council of the City of Vancouver 
was held on Wednesday, March 22, 1978, in the Council Chamber, 
commencing at 3:10 p.m. 


The Special Meeting was convened for the purpose of 
formalizing the 'Twinning' relationship with the City of 
Edinburgh, in accordance with the Council resolution 
(In Camera) of October 4, 1977. 

Mayor Volrich, on behalf of Council welcomed the Lord 
Provost of Edinburgh, The Right Honourable Kenneth Borthwick 
and the Lady Provost, Mrs. Borthwick. Accompanying the 
honoured guests was Mr. Andrew A. Fyall, Public Relations 
Officer for the City of Edinburgh. 

The Mayor presented the Lord Provost with an illuminated 
scroll from the City of Vancouver to recognize the bond between 
the two cities. 

The Lord Provost responded and presented the City with 
the official flag of the City of Edinburgh and a scroll to 
commemorate the 'Twinning'. 

The Mayor then referred to the visit by the Lord Provost 
to a hockey game on Monday last and, to mark that occasion, 
and knowing the Lord Provost's interest in sport, presented 
him with a Vancouver Canucks hockey sweater . 

Alderman Kennedy concluded the meeting by expressing his 
pleasure at the Lord Provost's visit. 


PRESENT : 


Mayor Volrich 

Aldermen Bellamy, Brown, Ford, 

Gibson, Kennedy, Marzari, 
Puil and Rankin 


ABSENT: 


Aldermen Gerard and Harcourt. 


CLERK TO THE COUNCIL: 


D.H. Little. 


The Council adjourned at approximately 3:35 p.m. 



1 Council Meeting 


1978. 
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CITY OF VANCOUVER 
SPECIAL COUNCIL - MARCH 30, 1978 


A Special Meeting of the Council of the City of Vancouver 
was held on Thursday, March 30, 1978, in the No. 1 Committee 
Room at approximately 7:30 p.m. 

PRESENT: Mayor Volrich 

Aldermen Bellamy, Brown, Ford, Gerard, 
Kennedy, Marzari and Rankin 


ABSENT: Alderman Gibson 

Alderman Harcourt 
Alderman Puil 


CLERK TO THE COUNCIL: M. Kin sella 


Local Improvements on the 
Initiative and by Petition 

MOVED by Aid. Brown, 
SECONDED by Aid. Rankin, 

THAT this Council resolve itself into a Court of Revision for 
the purpose of hearing complaints against the proposed assessments 
or the accuracy of frontage measurements, or any other complaint 
which persons interested may desire to make and which is by law 
cognizable by the Court, Mayor Volrich in the Chair. 


- CARRIED UNANIMOUSLY 


COURT OF REVISION 


Pavement & Curbs (Arterial) , Pavement & Curbs 
(Higher Zone) , Lane Pavements (Higher Zone) , 
Lane Pavements & Curbs, Pavement & Curb 
(Local Residential), Mount Pleasant N.I. P. 
Projects, P.C. Concrete Sidewalk on the 
Initiative - Schedule #446 


AND 


Pavement & Curbs (Higher Zone) , Pavement & 
Curbs (Local Residential) , Lane Pavements 
(Residential Standard) , Speed Deterrent 
Bumps (in Lane), P.C. Concrete Sidewalk, 
P.C. Concrete Sidewalk on a School Collector 
Street by Petition - Schedule #447 


The Court noted Schedules #446 and #447 as submitted by 
the Collector of Taxes listing local improvement projects on the 
initiative and by petition at various locations. 

The Court also noted requests submitted by the Collector of 
Taxes to adjust the measurements and costs on Item 3 in Schedule 
#446 and Items 148, 169 and 191/in Schedule #447. 

'^and 342 

MOVED by Aid. Rankin, 
SECONDED by Aid. Bellamy, 

THAT the requests submitted by the Collector of Taxes to 
adjust the measurements and costs on Item 3 in Schedule #446 
and Items 148, 169 and 191/in Schedule #447, be approved. 

^and 342 ^ 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Rankin, 
SECONDED by Aid. Bellamy, 

THAT Schedules #446 and #447, as submitted by the Collector 
of Taxes and amended by this Court, be approved. 


(Details of the adjustments are on 
file in the City Clerk's Office) 


- CARRIED UNANIMOUSLY 
cont'd. . . . 
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Special Council (Court of Revision), March 30, 1978 


Court of Revision (cont'd) 


MOVED by Aid. Rankin, 
SECONDED by Aid. Bellamy, 

THAT the Court of Revision rise and report. 


- CARRIED UNANIMOUSLY 


MOVED by Aid. Rankin, 
SECONDED by Aid. Bellamy, 

THAT the report of the Court of Revision be received. 


- CARRIED UNANIMOUSLY 


Local Improvement Subsequent Procedure 

The Council heard the following representations speaking for 
or against the projects listed: 


Mr. C.A. Hooper 


Mr. John Matheson 
& Mr. Cooper 


Schedule & 
Project No. 

446/3 


447/30 


Comments 


Queried the status of this 
project and he was advised 
that the project had been 
defeated . 

They requested that curbs be 
installed on Woodstock Street 
just east of 4 0th Avenue 
because members of the Church 
on the corner of this street 
use Church facilities 4 to 5 
nights a week. They also 
queried about the future of 
the trees in the area. 


Mr. West of the Engineering 
Department undertook to 
investigate the situation re 
the trees as wellas the width 
of the streets and to contact 
Mr. Matheson or Mr. Cooper on 
this matter. 


Mr. John Rietchel 


446/5 


Mr. Siegel 


446/5 


Objected to the proposed 14 
foot median on Rupert Street. 
The Engineer advised that 
the median divides the traffic 
flows and provides a land- 
scaped strip in the middle 
of the roadway, however, this 
matter is subject to discus- 
sion with the residents and 
could be altered. He 
further advised that the 
median would be installed 
and maintained at City 
expense. 

Expressed concern that on the 
east side of Rupert Street in 
the 4000 Block, residents 
have no back lane and there- 
fore have to park their cars 
on the street. He also 
referred to a fire hydrant 
on his property line which 
restricts access to parking 
in front of his home. 


cont ' d. . . 
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Special Council (Court of Revision), March 30, 1978 


Local Improvement Subsequent 
Procedure (cont'd) 


Mr. Siege 1 
(cont'd) 


Schedule & 
Project No. 

446/5 


Mr. L. Flello 


Mr. Henry Pierce 


446/5 


446/5 


Mr. Mike Wallach 


Mr. Olav Hanson 


447/181 


446/7 


Mr. Randy Lee on 446/73 
behalf of Maurguard 
Properties 


Mr. H.H. Campbell 


446/2 


Mr. Romeo Stefani 


447/63 


Comments 


A representative of the 
Engineering Department 
indicated that his Department 
would like to put a back lane 
in this block and has polled 
all the residents to see if 
they would dedicate the 
required property, and to 
date, only three have agreed 
to this dedication. Mr. 
West agreed to meet with Mr. 
Siegel to further discuss 
this matter. 

Also queried the installation 
of a median on this roadway. 

Was concerned that during 
the construction of the 
pavement, he would have no 
place to park his car. 

Mr. West of the Engineering 
Department advised that during 
construction provision is made 
for parking access for 
residents. Mr. West also 
undertook to supply Mr. 
Pierce with lists re lane 
dedication. 

Expressed concern about the 
hazard of speeding cars. 

Stated he was opposed to the 
project because of increased 
traffic. 

Objected to this project. He 
indicated that two other 
property owners had expressed 
their objection but due to 
the location of their head 
offices in another City, they 
have not met the legal requi- 
rements re objections. 

Objected to the project as he 
felt there should be no 
boulevard on the curb. 

Mr. West of the Engineering 
Department stated that if 
a boulevard area would be 
18 inches or less, his 
Department would put in 
concrete if possible. 

Expressed concern about trees 
adjacent to his property and 
stated he was opposed to the 
project. He questioned the 
City's intentions with respect 
to future widening of this 
roadway . 


cont'd. . . 
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Local Improvement Subsequent 
Procedure (cont'd) 


Mr. Warner 


Schedule & 
Project No. 

447/63 


Mr. R. Mackie 


447/63 


Mr. McRae, Manager of 
Fraser Lumber 


Mr. John McKay 


446/22 


446/3 


Mr. Domenic Giordano 4 47/201 


Mr. M. Woodly 


447/24 


Mr. G. Peters 


447/314 


Comments 


Asked for clarification on 
the project and queried why 
corner lots have to pay for 
both the fronting and 
flanking sides of the street. 

A representative of the 
Engineering Department 
advised that corner lots do 
have to pay on two streets 
but on the longest portion 
only pay 25%. 

Questioned if the City is 
offering for sale houses 
which were required for future 
road widening. 

A representative of the 
Engineering Department stated 
that the City-owned lots are 
held in either the Property 
Endowment or Land Purchase 
Funds and he would find it 
difficult to understand why 
the City is selling as it is 
the City • s intent to proceed 
with widening of this road 
when all the properties have 
been acquired. 

Stated his firm does not feel 
that this lane needs to be 
paved. 

Questioned the status of this 
project. He was advised that 
it had been defeated. 

Spoke in favour of this 
project proceeding. 

Stated he was opposed and 
that he was also speaking on 
behalf of Mrs. McNee, his 
neighbour. They are the 
only two property owners on 
the south side of the block 
in question and therefore 
this project would impose a 
heavy financial burden. 

Mrs. P. McNee also voiced her 
opposition to the project 
because of the cost. 

Questioned the number of speed 
bumps to be installed in this 
lane and their location. 

The Mayor suggested that Mr. 
Peters contact Mr. West of 
the Engineering Department to 
discuss location and number of 
speed bumps in this lane. 


cont'd. . . . 
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Regular Council, December 1, 1970 8 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Salary and Classification Review: 

Certain Positions 

Police Department (cont 'd) 


SUMMARY 




Present 

Proposed 

Incumbents 

Classification 

Classification 

E. Adams 

Constable-lst Class 

Evidence Technician 

H.E. Awcock 

$762. per mo. (July 1/70) 

$783. per month 

P . J .Corcoran 

Plus $18 Specialist 

(Jan. 1/70) 

K. Drinovz 

Allowance 


J.T.Mikita 


$797. per month 

W.Munro 


(July 1/70) 

M.W.Ozerof f 



C .N.Rupert 



R.T.Tyler 



P. A. Dubois 

Police Corporal 

Evidence Corporal 


Effec- 
tive Date 


Jan. 16/ 
70 


$797. per mo. (July 1/70) $819 per mo. 
Plus $18 Specialist 
Allowance 


Jan, 16/ 
70 


(Jan. 1/70) 


$834 per mo . 
(July 1/70) 

In the matter of application of 'specialist allowance' for 
designated uniform positions in the Identification Section and the 
Hit and Run Squad, Traffic Division, the Director of Personnel 
Services recommends, in summary, as follows: 


Incumbents 
B .C .Molony 


E .R .Snider 


T.Hodge 

J.H.Hodgetts 

A.H.Kehler 

J. Kirk 

R .W.Tarling 


Present 
Classification* 

Police Sergeant $914 
per mo. Plus $18 
Specialist Allowance 

Police Corporal $797 
per mo. Plus $18 
Specialist Allowance 

Constable, 1st Class 
$762 per mo. Plus $18 
Specialist Allowance 


Proposed 
Classification* 

Police Sergeant 
$914 per month 


Police Corporal 
$797 per month 


Constable, 1st 
Class $762 per 
month 


Effective 
date 


When 
Vacated 


When 
Vacated 


** 


When 

Vacated ** 


* All rates shown are for second half, 1970 

** Subject to the proviso that if an incumbent of any of these 
positions moves to another position but returns to his 
original position within one year, the Specialist Allowance 
should recommence and continue for as long as he occupies 
the position. 

The report was approved by the Police Commission, as well as 
the Chief Constable and the President of the Vancouver Policemen's 
Union . 

The Board of Administration recommends the Director of 
Personnel Services' recommendations be adopted. 

MOVED by Aid. Broome, 

THAT the foregoing recommendations be approved. 


- CARRIED 
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Local Improvement Subsequent 
Procedure (cont'd) 


Mrs. Hanson 


Schedule & 
Project No. 

446/7 


Mr. Joe Klein 


447/315 


Comments 


Questioned why only one 
block on Bute Street is 
being paved. 

A representative of the 
Engineering Department 
advised that this is part 
of the ongoing program to 
improve and upgrade streets 
in the West End. 

Stated that he signed a 
petition for speed bumps and 
queried if this project was 
for that purpose. He was 
advised in the affirmative. 


Council also noted a report of the City Manager dated 
March 15, 1978, in which the City Engineer reported as follows: 

" GENERAL 

Projects on the 'Initiative Principle' and by 'Petition' have been advanced under 
the provisions of the Local Improvement Procedure By-law and will come before a 
Court of Revision on March 30, 1978. 


The projects are identified as follows: 

Schedule Item 
Initiative 446 2,3 & 5 

4 to 6 

7 to 12 

13,15-18,22,25,29-33, 
35-42,44,53,56-60 

45,48 

61 to 72 
(except 66) 

73 

1 to 6 

7 to 66 

67,68,69 

70 to 290 

295 to 325 

326 to 345 
(except 342) 

342 


Petition 447 


Pavement and Curbs, Arterial Streets 
Pavements and Curbs, Downtown Streets 
Pavements and Curbs, Higher Zoned 

Lane Pavements, Higher Zoned 

Lane Pavement and Curbs 

Pavement and Curbs, Local Residential, 
Mt. Pleasant N.I. P. Projects 

P. C. Concrete Sidewalk 

Pavement and Curbs, Higher Zoned 
Pavement and Curbs, Local Residential 
Lane Pavements, Higher Zoned 
Lane Pavements, Local Residential 
Speed Deterrent Bumps (in lanes) 
P.C. Concrete Sidewalks 

P.C. Concrete Sidewalk on a School 
Collector Street 


DEFEATED PROJECT 

The following project on the 'Initiative Principle' has been defeated: 
Schedule Item Type 

446 3 Pavement and Curbs, Arterial Street 


cont'd. 
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Local Improvement Subsequent 
Procedure (cont'd) 

MOUNT PLEASANT TRIANGLE N.I. P. AREA PROJECTS 

These projects are the 1978 part of a two-year program for paving streets in the 
Mount Pleasant area under the Neighbourhood Improvement Program, approved by 
Council on February 18, 1977. 

Cost sharing of the recommended $65 753 N.I. P. expenditure will conform to the 
standard N.I. P. utilities formula, as follows: 

Federal 25% $ 16 438 

Provincial 12.5% 8 219 

City N.I. P. Funds 62.5% 41 096 

$ 65 753 

C.M.H.C. has concurred with this allocation 
CAPITAL FUNDS 

Funds for the City's share of the recommended projects are available as 
follows : 

Prior year's Streets Capital Budgets $ 1 263 174 

1978 Streets Basic Capital Budget 175 535 

Brought forward from later years of 
Capital Plan 

(approved by Council, February 14, 1978) 1 000 378 

1978 Streets Supplementary Capital - Petitions 859 000 
(approved by Council February 14, 1978) 

1978 Streets Supplementary Capital 

N.I. P. Projects 33 257 

Mt. Pleasant N.I. P. funds 65 753 

Unallocated L.I. P. credits 4 130 


3 401 227 


RECOMMENDATION 

I RECOMMEND, subject to the proceedings of the Court of Revision, and subsequent 
approval by Council, that: 

(a) the Initiative projects in Schedule 446, except the defeated Item 3, 
be undertaken. 

(b) the Petition projects in Schedule 447 be undertaken. 

(c) $65 753 be appropriated from Mt. Pleasant N.I. P. funds - Seirvices and 
Utilities (896/9217) and $33 257 from 1978 Supplementary Capital, for the 
N.I. P. projects (schedule 446, Items 61 to 65 and 67 to 72) 

(d) the funds previously budgeted for Rupert 15th to 23rd (defeated in 1977) 
and part of the funds previously budgeted for West 4th Avenue (deferred) 
be reallocated to the Cambridge and Rupert Street projects (schedule 446, 
Items 2 and E) 

(e) $4 130 be appropriated from Unallocated L.I. P. Credits for the Hastings 
Street sidewalk (schedule 446, Item 73) 

(f) Items totalling $175 535 related to works in Schedules 446 and 447 be 
approved in anticipation of the 1978 Street Basic Capital Budget. 

The City Manager RECOMMENDS that the above recommendations of the City Engineer 
be approved." 


cont ' d. 
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Local Improvement Subsequent 
Procedure (cont'd) 


MOVED by Aid. Marzari, 
SECONDED by Aid. Brown, 

THAT Item 73 in Schedule #446 be deferred, and the Collector 
of Taxes report on the status of the project when validity of the 
signatures on the objections is resolved. 

- CARRIED 

(Alderman Rankin opposed) 

MOVED by Aid. Gerard, 
SECONDED by Aid. Kennedy, 

THAT Item 24 in Schedule #447 not be proceeded with. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Rankin, 
SECONDED by Aid. Brown, 

THAT the recommendation of the City Manager contained in 
his report dated March 15, 1978, and as amended this day, be 
approved. 

- CARRIED UNANIMOUSLY 


The Special Council adjourned at approximately 8:55 p.m. 


The foregoing are Minutes of the Special Council Meeting 
(Court of Revision) of March 30, 1978, adopted on 
April 11, 1978. /) 
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CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 


A Regular Meeting of the Council of the City of Vancouver 

was held on Tuesday, April 4, 1978, in the Council Chamber, 
commencing at 2:00 p.m. 

PRESENT ; Mayor Volrich 

Aldermen Bellamy, Brown, Ford, Gerard 
Gibson, Harcourt, Kennedy, 

Marzari, Puil and Rankin. 

CLERK TO THE COUNCIL: D.H. Little 


PRAYER 

The proceedings in the Council Chamber were opened with 
prayer, offered by the Civic Chaplain, the Reverend Ian Rennie, 
Associate Professor of Church History at Regent College, Vancouver. 

ACKNOWLEDGMENT 

The Mayor acknowledged the presence in the Council Chamber, 
students from Vancouver Community College, who are studying 
journalism as a career, under the direction of their instructor, 
Mr. Nick Russell. 

'IN CAMERA' MEETING 

The Council was advised that there were matters to be 
considered 'In Camera' later in the day. 


ADOPTION OF MINUTES 

MOVED by Aid. Rankin 
SECONDED by Aid. Bellamy 

THAT the Minutes of the following meetings be adopted: 

Special Council (Public Hearing) - March 16 & 21, 1978 
Regular Council - March 21, 1978 

Special Council (Lord Provost's Visit) - March 22, 1978. 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Puil 
SECONDED by Aid. Ford 

THAT this Council resolve itself into Committee of the 
Whole, Mayor Volrich in the Chair. 

- CARRIED UNANIMOUSLY 


UNFINISHED BUSINESS 

1 . 1978 Basic Capital Budgets 

Council, on March 21, 1978, approved the recommendations 
as contained in the Finance Committee's report of March 16, 1978 
concerning the 1978 Basic Capital Budgets. 


Cont'd 
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UNFINISHED BUSINESS (Cont'd) 

197 8 Basic Capital Budgets (Cont'd) 

Council, at that time, also approved item 3-01-03 
Reconstruction of Old Sewers in the amount of $375,000, 
and deferred the remainder of the Project Detail to this meeting 
of Council . 

After due consideration it was 

MOVED by Aid. Puil 

THAT the balance of the Project Detail, as contained in 
Appendix 1, submitted by the City Engineer and appended to the 
City Manager's report dated February 24, 1978, be approved . 

- CARRIED UNANIMOUSLY 


2. Provincial Government: 
Recreation Facilities 
Assistance Program (REFAP ) 

On March 21, 1978, Council deferred to today's meeting 
a clause of the Finance Committee's report dated March 9, 1978, 
concerning the Recreation Facilities Assistance Program. 

Also before Council today were the following: 

Community Services Committee's report dated March 
23, 1978, on financing and redevelopment of the 
Carnegie Library; 

Manager's report dated March 31, 1978 concerning 
estimated operating costs and employment generated 
by renovations with respect to the Carnegie Library; 

Letter dated March 25, 1978 from Vancouver Public 
Library setting out the Board' s position re the 
Carnegie Library; 

Letter dated March 28, 1978 from the Assistant 
Director of the Vancouver Public Library, showing 
revised estimate of the costs of staffing and 
materials for the Carnegie Library; 

Park Board letter dated March 22, 1978 containing a 
resolution with respect to the Recreation Facilities 
Assistance Program; 

Letter dated March 31, 1978 from the Director of 
Social Planning re Brock House Society; 

Letter dated March 31, 1978 from the Director of 
Social Planning concerning revised figures for three 
projects in the program. 

As a guide to the foregoing reports and letters, the City 
Manager submitted a memorandum of explanation dated April 3, 1978 
showing certain minor amendments. 

With the agreement of Council Commissioner Bain, Chairman 
of the Park Board and Commissioner Fowler spoke, setting out 
the Park Board position that the Carnegie Library project not 
be proceeded with at this time as it was not in keeping with 
the Park Board's priorities. 

After considerable discussion in which alternative proposal 
were made to redevelop the Carnegie building, it was 
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UNFINISHED BUSINESS (Cont'd) 

Provincial Government: Recreation 
Facilities Assistance Program (REFAP ) (Cont'd) 

MOVED by Aid. Rankin 

THAT the recommendation of the Community Services Committee, 
as contained in its report of March 23, 1978, be approved as 
follows : 

THAT City Council approve $857,788 from the 1978 
Supplementary Capital Budget for the completion 
of capital funding for the Carnegie building, as 
proposed by the Carnegie Building Planning Advisory 
Committee and the City's Architect Consultants. 

- CARRIED 

(Aid. Brown, Ford, Kennedy and the Mayor opposed) 


MOVED by Aid. Brown 

THAT the recommendations of the Finance and Administration 
Committee, as contained in its report of March 9, 1978, be 
amended and then approved as follows: 


A. The following projects be approved for submission 
to the Provincial Government for funding under the 
Recreation Facilities Assistance Program (REFAP) 
in order of priority as listed below: 


1, 
2, 
3, 
4, 
5, 
6, 


7. 
8. 

8a. 


Kitsilano Pool 
Kensington C.C. Extension 
Carnegie Building B 

Arts Club Theatre - Granville Island 
Hellenic Society 
Neighbourhood Services Assn. 


Frog Hollow) 
South Van. ) 
Mt. Pleasant) 


Vancouver East Lions 
Riley Park Centre 
Brock House 


400,000 
400,000 
400,000 
400,000 
400,000 
86,320 


25,705 
160,394 * 
24,000 * 


2,296,419 * 


B. The following projects be submitted in order of priority 
listed, if sufficient funding is forthcoming from the 
Provincial Government: 


9. 

Kerrisdale Pool 

200,000 

10. 

The Waterfront Theatre (Granville Island) 

400,000 

11. 

Strathcona Community Centre Ext. 

20,825 

12. 

Capilano Stadium 

183,333 

13. 

Tamahnous 

29,000 

14. 

Capt . Cook Park 

3,848 


837,006 * 


C. The following projects be deferred to 1979: 

1 . Trout Lake 

2. False Creek Phase II C.C. 

3. Champlain Heights (a) Port, of Gym 

4. " " (b) Commty. Centre 

5. Jericho Beach Park. 

- (amended) 

* amended figures 
** advanced to No. 9, see page 4. 
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UNFINISHED BUSINESS (Cont'd) 

Provincial Government : Recreation 

Facilities Assistance Program (REFAP ) ( Con t ' d ) 

MOVED by Aid. Puil (in amendment) 

THAT the Strathcona Community Centre Extension item 
contained in recommendation B above, be advanced in order of 
priority to No. 9, with the remaining items following in 
succession as listed. 

- CARRIED 

(Aid. Brown, Ford, Kennedy and the Mayor opposed) 

The amendment having carried, the motion as amended was 
put and CARRIED UNANIMOUSLY 


COMMUNICATIONS OR PETITIONS 

1 . Jericho/Locarno Beach Park - 
Blocks 129/130 


Council noted a letter dated March 22, 1978 from the Park 
Board concerning Blocks 129/130 in the Jericho Locarno Beach 
area, advising of the following resolution of the Board: 

'THAT the Board request City Council to engage 
an independent legal firm to give an opinion as 
to whether or not Council can legally dispose of 
properties in Block 130 that were purchased with 
five-year plan funds for park purposes, for other 
than park purposes, without the approval of the 
current Park Board.' 

MOVED by Aid. Harcourt 

THAT the letter be received and no action be taken in 
respect of the Park Board's request. 

- CARRIED 

(Aid. Puil and Rankin opposed) 


2 . Lifeguards on City Beaches 

Under date of March 29, 1978, a Mr. Frank Holden submitted 
a letter requesting permission to present a brief before Council 
on Lifeguarding in Vancouver. 

MOVED by Aid. Gerard 

THAT the aforementioned letter be referred to the Park 

Board. 

- CARRIED UNANIMOUSLY 


The Council recessed at 3:45 p.m., and 
following an 'In Camera' meeting in the 
Mayor's office reconvened in the Council 
Chamber at 4:45 p.m. with Mayor Volrich 
in the Chair and the same Members present. 
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CITY MANAGER'S & OTHER REPORTS 


Building & Planning Matters 
(March 31, 1978) 


Rezoning Application: 
1808 Nelson Street 
(Clause 1) 


In considering this clause, the Council received delegations 
from Dr. G. Loh, the owner of the subject property, who urged 
that Council refer the matter to a Public Hearing to obtain the 
opinions of the residents of the neighbourhood, and from Mr. 
Rex Owen, a local resident who referred to the unkempt condition 
of the commercial property in the area, but indicated he would 
have no objection to rezoning if the potential tenant will be 
the Bank of British Columbia since he is of the opinion that 
such a building will enhance the area. 

MOVED by Aid. Brown 

THAT, as recommended by the Director of Planning, this 
rezoning application be refused. 

- CARRIED 

(Aid. Bellamy, Gerard, Harcourt, Puil and the Mayor opposed) 


A. MANAGER'S GENERAL REPORT 
MARCH 31, 1978 


Works & Utility Matters 
(March 31, 1978) 


The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Closure Portion of Oak Street at S.W. Marine Drive 
Cl. 2: Revision of Water Works By-law No. 4848 
Cl. 3: Sewer Separation on Private Property 

Clauses 1 and 3. 

MOVED by Aid. Gibson 

THAT the recommendations of the City Manager, as contained 
in clauses 1 and 3 of this report, be approved. 

- CARRIED UNANIMOUSLY 

Revision of the Water Works 
By-law No. 4848 
(Clause 2) 


MOVED by Aid. Gibson 

THAT the recommendation as contained in this clause, be 
approved after amending the date of the technical report referred 
to in recommendation "a' from February 15, 197 8 to March 15, 197 8. 

- CARRIED UNANIMOUSLY 


Building & Planning Matters 
(March 31, 1978) 


The Council considered this report which contains four 
clauses identified as follows: 

Cl. 1: Rezoning Application - 1808 Nelson Street 

Cl. 2: Building Permit - 825 Bute - Tree on Boulevard 

Cl. 3: Residential Energy Conservation Demonstration Project 

Cl. 4: Mount Pleasant N.I. P. - Toy Lending Library 


Cont • d . 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 


Building & Planning Matters 
(March 31, 1978) (Cont'd) 


Clause 1 For Council action on this clause see page 5. 

Building Permit for 825 Bute Street, 
Tree on Boulevard. 

(Clause 2) 


In considering this clause it was noted that a Mr. Fogle 
has requested to appear before Council as a delegation. A 
letter dated April 3, 1978, from Romses Kwan and Associates 
was also noted, requesting a decision immediately, instead of 
deferring the matter. 

MOVED by Aid. Marzari 

THAT consideration of this clause be deferred, pending 
the hearing of delegations at the next meeting of Council . 

- CARRIED UNANIMOUSLY 


Clauses 3 and 4 . 

MOVED by Aid. Harcourt 

THAT the recommendations of the City Manager, as contained 
in clauses 3 and 4 of this report, be approved. 

- CARRIED UNANIMOUSLY 


Fire & Traffic Matters 
(March 31, 1978) 


Parking - Old King George 
School Site 

(Clause 1.) 


Mr. D. Hickley, Assistant Director of Planning, advised 
that discussions had been held with three individuals tendering 
re the use of the property and each had been made aware of the 
requirements with respect to development permits. Mr. Hickley 
also advised that an application will subsequently be made to the 
Development Permit Board who may permit parking on the site for 
a period not exceeding five years, and may set certain conditions. 

MOVED by Aid. Rankin 

THAT B.C. Hydro be advised Council is not prepared to 
approve the King George site being utilized for parking purposes. 
However, if the corporation wishes to submit a Development Permit 
application for this purpose it should be submitted to the City 
in the normal manner and subsequently be referred to Council for 
decision. 

- CARRIED 

(Aid. Harcourt, Kennedy, Puil and the Mayor opposed) 


Finance Matters 
(March 31, 1978) 

The Council considered this report which contains four 
clauses identified as follows: 

CI. 1: Tender Awards 

CI. 2: 1978 Supplementary Capital Budget - Park Board 
Request for Advance Approval for Strathcona 
Community Centre Extension Project 
CI. 3: Investment Matters (Various Funds) February 1978 
CI. 4: Champlain Heights Community Recreation Facility 


Cont'd. 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Finance Matters 

(March 31, 1978) (Cont'd) 

Clauses 1 , 2 and 3 . 

MOVED by Aid. Harcourt 

THAT Clause 1 be received for information, and the 
recommendations of the City Manager, as contained in Clauses 2 
and 3 , be approved . 

- CARRIED UNANIMOUSLY 


Champlain Heights Community 

Recreation Facility 

(Clause 4) 


In considering this clause Council noted a letter dated 
April 4, 1978 from the Park Board, in which the Board is 
requesting Council to allocate $204,750 from 1978 Supplementary 
Capital funds for park development works on the five acre 
natural park and Lookout Park in the Champlain Heights Community 
Service Centre site. 

MOVED by Aid. Harcourt 

THAT this clause be deferred for discussion with the 
Project Manager and representatives of the Park Board, when 
the Supplementary Capital Budget is before Council for consideration. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt 

THAT delegations wishing to address Council on the matter 
of Community Recreation Facilities in Champlain Heights, be also 
heard when the matter is again before Council. 

- LOST 

(Aid. Bellamy, Brown, Ford, Gerard, Gibson & Puil opposed) 


Personnel Matters 
(March 31, 1978) 

Review of Appointment of Mr. R. Maki, 

Codes Engineer, to National Building Code Committee 

(Clause 1) 


MOVED by Aid. Puil 

THAT the recommendation of the City Manager, as contained 
in this report, be approved. 

- CARRIED UNANIMOUSLY 


Property Matters 
(March 31, 1978) 

The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Demolition - 236 Campbell Avenue 

CI 2: Lands Leased to Province of British Columbia 

(Ministry of Human Resources) for Day Care Centres 
CI. 3: Sale of Property - N/S East Georgia Street V^est of 

Boundary Road 

Clauses 1, 2 & 3. 

MOVED by Aid. Gibson 

THAT clause 1 be received for information, and the 
recommendations of the City Manager, as contained in clauses 
2 and 3 , be approved . 

- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

J, Semi-Annual Review of the Capital Budget 
as at September 30, 1970 

MOVED by Aid. Adams, 

THAT the report of the Board of Administration, under date 
of November 25, 1970, regarding the semi-annual review of the 
Capital Budget as at September 30, 1970, be received for 
information. 

- CARRIED 

K . Juvenile Age Limit: 18 to 17 

The Board of Administration, under date of November 16, 1970 
submitted a report of the Chief Probation Officer of the 
Provincial Court of B.C. and the Court Clerk of the Provincial 
Court in the matter of change of juvenile age limit from 18 to 17. 
The Chief Probation Officer's report concludes as follows: 

"In summary, it can be stated that it is anticipated that 
the volume of cases will be reduced by an average of 52 per 
month by reason of the lowering of the juvenile age from 
18 to 17 years of age; the reintroduction of the processing 
of delinquency offences under the Provincial Statutes, 
certain City By-laws, and processing of all cases by virtue 
of Section 16 will undoubtedly offset such reduction so 
that there will be no lessening of the demand on the 
Probation Services. It may be in reverse. We may find 
that the demand on the Probation Services is increased. 

In the circumstances, therefore, no reduction in the staffing 
levels can be achieved." 

The following is quoted from the report of the Court Clerk: 

"Although the indicated incidence of the above-mentioned 
charges is not overly large compared to the total case 
intake of the Department, they will add to an eight percent 
criminal charge increase experienced this year. This has 
extended staff services so that through more arrests and 
trial rate increases, a backlog has been created in excess 
of 1,000 persons awaiting trial. By the addition of trials 
of seventeen-year old persons to the backlog, a further 
extension is anticipated. Each person charged may be 
required to attend Court many times before his case is 
concluded. Each appearance adds to the office work necessary. 

A new court room recently provided, no more than takes care 
of the noted case volume increases. 

To date, the duties entailed have been covered within the 
authorized staff establishment; however, a point has been 
reached where I now recommend that a systems survey be 
commenced to determine present and immediate future staff 
requirements of the Court Clerk's Department, Provincial 
Courts". 

The Board of Administration recommends the survey of the 
staff position of the Provincial Court Clerk's department be 
undertaken by the Administrative Analyst. 

MOVED by Aid. Bird, 

THAT the foregoing recommendation of the Board of Adminis- 
tration be approved. 

- CARRIED 
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B . Manager ' s Report 
(March 30, 1978) 

Harbour Park - Consultant Study, 
Request for Increase in Payment 

MOVED by Aid. Kennedy 

THAT the request for an additional payment of $3,500 to 
Urbanics Consultants Ltd., be granted. 

- LOST 

(Aid. Brown, Ford, Gerard, Marzari, Puil and Rankin opposed) 
No further action was taken. 


C . Manager ' s Report 
(March 31, 1978) 

Towing By-law Regulations 

In considering this report Council was advised of a letter 
dated April 4, 1978, from Campney & Murphy, solicitors for 
Cantow Development Ltd., requesting that recommendation 'C' in 
the report, concerning maximum fee and drop charges, be deferred, 
pending representation before Council. 

The Manager advised that, following discussions with 
parking lot operators, it was determined that the by-law should 
provide for the time-stamp being shown on either portion of the 
parking ticket. 

MOVED by Aid. Gibson 

THAT the request from Campney & Murphy be granted and, 
therefore, recommendation 'C' and the draft amendment to the 
Vehicles for Hire By-law be deferred, pending the hearing of 
the delegation. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Harcourt 

THAT recommendations 'A' and 'B', as contained in this 
report, be approved. 

- CARRIED UNANIMOUSLY 


D . Manager ' s Report 
(March 31, 1978) 

Tender 7 82 - Street Pavements & Curbs 
Tender 783 - Lane Pavements. 


MOVED by Aid. Harcourt 

THAT the recommendation of the City Manager, as contained 
in this report, be approved. 


- CARRIED UNANIMOUSLY 
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STANDING COMMITTEE REPORTS 


I. Report of Standing Committee 
on Planning and Development, 
March 16, 1978 


The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Monthly Status of Rezoning Applications 

CI. 2: Extension of Deadline for B'nai B'rith Foundation 

to Purchase City-owned Haro Park Site 
CI. 3: Housekeeping Amendments - Stage 2 - Zoning and 

Development By-law 


Clauses 1, 2 and 3 

MOVED by Aid. Har court, 

THAT the recommendations of 
Clauses 1, 2 and 3 be approved. 


the Committee contained in 

- CARRIED UNANIMOUSLY 


II. Report of Standing Committee 
on Transportation, 
March 16, 1978 


The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Lighting of Downtown Parking Lots 

CI. 2: Free Downtown Bus 

CI. 3: Quebec-Columbia Connector 

Clauses 1, 2 and 3 

MOVED by Aid. Kennedy, 

THAT the recommendations of the Committee contained in 
Clauses 1, 2 and 3 be approved. 

- CARRIED UNANIMOUSLY 


III. Report of Standing Committee 
on Finance & Administration, 
March 16, 1978 


The Council considered this report which contains two 
clauses identified as follows: 

CI. 1: Provincial Youth Employment Program (PYEP '78) 
CI. 2: Rationalization of the City's Financial and 
Management Information Systems 

Provincial Youth Employment 
Program (PYEP '78) (Clause 1) 

MOVED by Aid. Brown, 

THAT the recommendations of the Committee contained in this 
Clause be amended and then approved as follows: 

"A. THAT City Council increase its share of the cost of the 
Provincial Youth Employment Program to a maximum of 
$31,500 and that all projects listed under Priority No. 
1 be submitted to the Provincial Government for funding 
under the Provincial Youth Employment Program for 1978. 

B. THAT City Council approve an expenditure of funds totalling 
$31,500 as the City's share for the Provincial Youth 
Employment Program from the 1978 Revenue Budget. 


cont'd. 
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STANDING COI-IMITTEE REPORTS (cont'd) 

Report of Standing Committee 
on Finance & Administration, 
March 16, 1978 (cont'd) 

Provincial Youth Employment Program 
(PYEP '78) (Clause 1) (cont'd) 


C. THAT the City Manager be asked to investigate further 
projects where the City's contribution can be funded 
entirely from existing City accounts for temporary 
help, and be authorized to submit such projects to" the 
Provincial Government. 


D. THAT the City Manager be authorized to list projects 
within each priority in order of preference, and to 
submit Priority 2 projects in substitution for any 
Priority 1 projects that do not receive Provincial 
approval . " 

(Underlining denotes amendment) " CARRIED UNANIMOUSLY 

Rationalization of the City's 
Financial and Management Information 
Systems (Clause 2) 

MOVED by Aid. Brown, 

THAT the recommendations of the Committee contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 


IV. Report of Standing Committee 
on Community Services , 
March 23, 1978 

The Council considered this report which contains five 
clauses identified as follows: 


CI. 1: Recorded Votes in Committee 
CI. 2: Entertainment in Cabarets 

CI. 3: Extension of Hours - Hotel 'Pubs' - (Dufferin 

and No. 5 Orange) 
CI. 4: New Modern Rooms re Lodging House By-law 
CI. 5: Food Preparation Vehicle 


Clauses 1, 2, 3 and 4 


MOVED by Aid. Rankin, 

THAT the recommendations of the Committee contained in 
Clauses 1, 2, 3 and 4 be approved. 

- CARRIED UNANIMOUSLY 


Clause 5 


MOVED by Aid. Rankin, 

THAT the recommendation of the Committee contained in 
this Clause be approved. 

- LOST 


(Aldermen Bellamy, Brown, Gibson, Kennedy, Puil and 
the Mayor opposed) 


The Council recessed at 5:55 p.m. to reconvene at 
7:30 p.m. 
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The Council, in Committee of the Whole, reconvened at 
approximately 7:30 p.m., with Mayor Volrich in the Chair and 
the following members present: 

PRESENT : Mayor Volrich 

Aldermen Bellamy, Brown, Ford, Gerard, 
Gibson , Harcourt , Kennedy , 
Marzari, Puil and Rankin 

CLERK TO THE COUNCIL : D.H. Little 
DELEGATIONS (cont'd) 

Jericho Hangars 

Vancouver City Council on March 7, 1978, deferred consid- 
eration of a motion by Alderman Brown on the disposition of the 
Jericho Hangars pending the hearing of a delegation from the Ne 
Chi Zu Guild. Before Council this evening was the motion by 
Alderman Brown and the report of the Standing Committee on 
Community Services dated March 9, 1978, on Jericho Hangar No. 5. 

Commissioner Ian Bain, Chairman of the Park Board and Mr. 
Larry Foster, Director of Planning for the Park Board, gave a 
presentation to Council on proposed development plans for the 
Jericho Beach Park. Commissioner Bain outlined the major 
components of the Park Board's Jericho Beach Park plan and on 
behalf of the Board, urged Council to support the plan, both 
in terms of funding approvals and required jurisdictional transfers. 

By means of plans, Mr. Larry Foster reviewed the Park 
Development Works at Jericho from 1976 to the present and the 
Projected 1978 Park Development Program. It was noted that the 
1978 Program proposes the removal of Hangars Nos. 5 and 6 with 
Hangars Nos. 7 and 8 being retained and converted into large 
covered spaces suitable for indoor sports and fieldhouse purposes. 

Council then heard representations from the following 
delegations : 

Mr. David Weston, Ne Chi Zu Artists' Guild, read from a 
brief previously filed with Council, in which the Guild 
requested a two year tenancy with a three year option to 
renew in Hangar No. 6, together with appropriate care- 
taking arrangements. In addition, Mr. Weston read from a 
letter from the Faculty of Architecture at U.B.C. (previously 
circulated to Council) urging Council to approve the request 
of the Ne Chi Zu Artists' Guild for a lease on Hangar No. 6. 

- Mr. Jim Lipkovits, Community Communications Consortium, Ms. 
Gloria Kieler, Metro Media Association of Greater Vancouver 
and Mr. Jerry Domer, Head of the Vancouver Community College 
School of Music and Conductor of the Vancouver Philharmonic 
Orchestra, addressed Council and urged that Council make 
space available to their organizations in Hangar No. 5. 

- Mr. W.H. Irvine, Pacific Aviation Museum, advised that his 
group is still interested in the City's reaction to its 
proposed acquisition of Hangar No. 5 and later Hangar No. 6 
for an aviation museum. He indicated that his group did not 
foresee any difficulty in obtaining donations to cover the 
cost of the necessary outside work on the Hangars. 

lArs. W.H. Talbot read from a brief previously filed in which 
she concurred with Alderman Brown's motion to turn over D.L.s 
4565, 5098 and 7030 of the Jericho parkland to the care, 
custody and management of the Park Board. 

cont • d . . . . 
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DELEGATIONS (cont'd) 

Jericho Hangars 
(cont'd) 

Mrs. J.C. Hewson read from a brief previously circulated 
in which she also supported Alderman Brown's motion re 
disposition of Jericho lands. 

Ms. Christl Kenney also urged Council to turn over the 
care, custody and management of the Jericho parklands to 
the Park Board. 

Mrs. Christine Price stated that the Hangars on the Jericho 
parkland should be demolished and any buildings needed for 
specific recreation activities, be specially designed for 
their intended use and located where they would not impinge 
on the landscape. 

Mr. B.D. Grady addressed Council and urged that the Hangars 
on the Jericho parkland be demolished. 

Dr. Syd Butler, Jericho Sailing Centre Association, addressed 
Council stating that his Association needs access to the 
water but does not need Hangar space. 

MOVED by Aid. Brown, 

THAT WHEREAS by letters patent dated May 25, 1976, the 
Province of British Columbia conveyed to the City of Vancouver 
District Lots 4565 and 5098 for park purposes; 

AND WHEREAS by indenture dated January 1, 1977, the 
Province of British Columbia leased to the City of Vancouver 
Lot 7030, Group 1, New Westminster District for a term of 
twenty (20) years for a public park; 

THEREFORE BE IT RESOLVED THAT the Board of Parks and 
Recreation have the custody, care and management of the said 
District Lots 4565 and 5098 and the said Lot 7030, Group 1, 
New Westminster District, all in the City of Vancouver, for 
park purposes, effective immediately. 

- LOST 

(Aldermen Gerard, Harcourt, Kennedy, Marzari, Puil 
and Rankin opposed) 

MOVED by Aid. Harcourt, 

THAT Council approve the leasing of Jericho Hangar No. 6 
to the Ne Chi Zu Artists' Guild for two years with a two year 
option to renew. 

- LOST 

(Aldermen Bellamy, Brown, Ford, Gerard, Gibson and 
the Mayor opposed) 

MOVED by Aid. Puil, 

THAT Council approve the leasing of Jericho Hangar No. 6 
to the Ne Chi Zu Artists' Guild for two years without an option 
to renew. 

- CARRIED 

(Aldermen Brown and Gibson opposed) 

MOVED by Aid. Harcourt, 

THAT the proposal of the Pacific Aviation Museum to convert 
Jericho Hangar No. 5 into a public aircraft museum be referred 
back to the Community Services Committee. 

- CARRIED UNANIMOUSLY 
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DELEGATIONS (cont'd) 

Boundary Road Improvements and 
Associated Matters 


Due to the lateness of the hour, the Mayor polled the 
delegations present to speak to Boundary Road Improvements 
and Associated Matters for their reaction to deferring this 
item to the next meeting of Council. The delegations concurred 
with the proposed deferment. 

MOVED by Aid. Rankin, 

THAT this matter be deferred to the next meeting of Council 
and that it be the first item on the agenda at 7:30 p.m. that 
evening. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Rankin, 

THAT the City Clerk be instructed to advertise the meeting 
on Boundary Road Improvements and Associated Matters in the 
local papers. 

- LOST 

(Aldermen Bellamy, Brown, Ford, Gerard, Gibson, Harcourt, 
Kennedy, Puil and the Mayor opposed) 


STANDING COMMITTEE REPORTS (cont'd) 


V. Report of Standing Committee 
on Planning and Development, 
March 23, 1978 

The Council considered this report which contains five 
clauses identified as follows: 

CI. 1: University Endowment Lands 

Cl. 2: Kiwassa N.I. P. Concept Plan 

Cl. 3: Kensington N.I. P. Concept Plan 

Cl. 4: Co-operative Housing Proposal - 4th Avenue 

and Discovery Street 
Cl. 5: Vancouver International Airport - Noise Abatement 

University Endowment 
Lands (Clause 1) 

MOVED by Aid. Harcourt, 

THAT recommendation F of the Committee contained in this 
Clause be deleted; 

FURTHER THAT the remaining recommendations of the Committee 
be approved after amending recommendation A by inserting the 
words "administered by the G.V.R.D." after the figure "2". 


- CARRIED UNANIMOUSLY 

Kiwassa N.I. P. Concept 
Plan (Clause 2) 

MOVED by Aid. Harcourt, 

THAT the recommendations of the Committee contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 
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Report of Standing Committee 
on Planning and Development, 
March 23, 1978 (cont'd) 

Kensington N.I. P. Concept 
Plan (Clause 3) 


During consideration of this Clause, Council noted a 
letter dated March 30, 1978, from the Kensington Citizens 
N.I. P. Planning Committee in which the Planning Committee 
clarified its position that it does not wish to use N.I. P. 
funds to subsidize private property owners with respect to 
local improvements. In this regard, the Planning Committee 
passed the following motion; 

"N.I. P. would pay toward the City's cost of curbs/paving 
and the full cost of installing sidewalks adjacent to 
public spaces." 

The above motion would replace the third sentence 
of the first paragraph under 'Curbs and Sidewalks around Schools 
and Parks' on page 7 of Appendix A of the Kensington N.I. P. 
Concept Plan. 

Also before Council was a memorandum dated March 31, 1978, 
from the City Engineer supporting the position of the Kensington 
Citizens N.I. P. Planning Committee and requesting Council to give 
careful consideration to the matter of subsidies for physical 
improvements, particularly within the boundaries of N.I. P. areas. 

MOVED by Aid. Har court, 

THAT the recommendations of the Committee contained in this 
Clause be approved after amending recommendation D to read as 
follows : 

"D. THAT City Council approve in principle the N.I. P. 
funding allocations outlined in this report with 
the exception of physical improvements - curbs and 
sidewalks around scnools and parks and that this 
matter including the letter from the Kensington 
Citizens N.I. P. Planning Committee and the memorandum 
from the City Engineer and the additional City money 
required (50,000) for the Physical Improvements- 
Streets item and to match the 'f reed-up' Federal and 
Provincial money, be referred to the Standing Committee 
on Finance and Administration for consideration in the 
1978 Supplementary Capital Budget." 
(Underlining denotes amendment) " CARRIED UNANIMOUSLY 

Co-operative Housing Proposal - 
4th Avenue and Discovery (Clause 4) 

MOVED by Aid. Har court, 

THAT recommendation A of the Committee contained in this 
Clause be approved after adding the words "and report back to 
the Planning and Development Committee"; 

FURTHER THAT recommendation B of the Committee be deferred. 

- CARRIED UNANIMOUSLY 

Vancouver International Airport - 
Noise Abatement (Clause 5) 


MOVED by Aid. Harcourt, 

THAT the recommendation of the Committee contained in this 
Clause be approved; 

FURTHER THAT this resolution of the Standing Committee on 
Planning and Development be forwarded to the Federal Minister 
of Transport. 

- CARRIED UNANIMOUSLY 


Regular Council, April 4, 1978 

STANDING COMMITTEE REPORTS (cont'd) 

VI. Report of Standing Committee 
on Planning and Development, 
March 9/March 16, 1978 

Central Waterfront - Official 
Development Plan (Clause 1) 

MOVED by Aid. Harcourt, 

THAT the recommendation of the Committee contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 


VII. Report of Standing Committee 
on Finance & Administration, 
March 30, 1978 


The Council considered this report which contains two 
clauses identified as follows: 

CI. 1: Potential Budget Cuts - Suggestions Arising 

from the Review of Departments 
CI. 2: Further Departmental Reviews 

Clause 1 

MOVED by Aid. Brown, 

THAT the recommendations of the Committee contained in 
this Clause be approved, except that the review of the City 
Clerk's Department be not undertaken in 1978. 

- CARRIED UNANIMOUSLY 

Clause 2 

MOVED by Aid. Brown, 

THAT the recommendation of the Committee contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Bellamy, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Gerard, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


BY-LAWS 

1. BY-LAW TO AMEND BY-LAW NO. 4450, 
BEING THE LICENSE BY-LAW (Towing 
Regulations) 

MOVED by Aid. Puil, 
SECONDED by Aid. Bellamy, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

cont'd. . . . 
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BY-LAWS (cont'd) 

BY-LAW TO AMEND BY-LAW NO. 4450, 
BEING THE LICENSE BY-LAW (Towing 
Regulations) (cont'd) 

MOVED by Aid. Puil, 
SECONDED by Aid. Bellamy, 

THAT section 1 of the By-law be amended by deleting the 
word "thereon" and adding the words "on the ticket or the 
receipt or both" . 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Puil, 
SECONDED by Aid. Bellamy, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


MOTIONS 

A. Closing, Stopping Up, Conveying & 
Subdividing with Abutting Lands 
(Pendrell Street between Burrard & 
Thurlow Streets - St. Paul's Hospital) 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Kennedy, 
THAT WHEREAS 

(1) The City of Vancouver is the owner of all the streets 
and lanes lying within the limits of the City of 
Vancouver; 

(2) Expansion of St. Paul's Hospital requires the closure 

of Pendrell Street from Thurlow Street to Burrard Street 
and the closure of the lanes north of Pendrell Street 
easterly from Thurlow Street; 

THEREFORE BE IT RESOLVED THAT all the hereinafter described 
portion of street and portions of lanes be closed, stopped up and 
conveyed to the abutting owner: 

(1) That portion of road dedicated by the deposit of Plan 92 
adjacent to Block 9, District Lot 185, lying between the 
southwesterly production of the northwesterly limit of 
Lot 10 (Plan 92) said Block 9 and the southwesterly 
production of the southeasterly limit of Lot 'A' (Plan 
10650), said Block 9; 

(2) That portion of lane dedicated by the deposit of 
Plan 92 in said Block 9 lying between the production 
northeasterly of the northwesterly limit of said Lot 
10 and the northwesterly limit of said Lot 'A' ; 

(3) All the lane dedicated by the deposit of Plan 10650 
in said Block 9; 

The said portions of street and lane dedicated by the deposit 
of Plan 92 are shown outlined red and the portion of lane dedicated 
by the deposit of Plan 10650 is shown outlined green on plan 
prepared by Noel E. Peters, B.C.L.S. dated September 15, 1977, 
and marginally numbered LE 4077, a print of which is hereunto 
annexed; and 

FURTHER BE IT RESOLVED THAT all the aforementioned lanes and 
street, now closed, be subdivided with the abutting lands. 


- CARRIED UNANIMOUSLY 
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MOTIONS (cont'd) 


B. Allocation of Lands for Lane Purposes 
(S2' of Lots 6 and 7, except the North 
7' of each Lot shown on Plan 3932, now 
road. Block 243, D.L. 526, Plan 590) 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Kennedy, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for lane purposes, the following described lands: 

South 2 feet of Lots 6 and 7 , except the North 7 feet 
of each lot shown on Plan 3932, now road. Block 243, 
District Lot 526, Plan 590. The same as shown outlined 
red on a plan prepared by Noel E. Peters, B.C.L.S., 
dated March 14, 1978, and marginally number LF 8572, a 
print of which is hereunto annexed; 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes, and declared to form and constitute portions of 
lane. 

- CARRIED UNANIMOUSLY 


1. Alderman Kennedy - 
Leave of Absence 

MOVED by Aid. Puil, 
SECONDED by Aid. Gerard, 

TIIAT leave of absence be granted Alderman Kennedy from 
April 19, 1978, to May 15, 1978, inclusive. 

- CARRIED UNANIMOUSLY 


ENQUIRIES AND OTHER MATTERS 

Twinning with Sister Cities 

In response to an enquiry from Alderman Gerard, the Mayor 
advised that he will be visiting Edinburgh in the near future 
to participate in ceremonies confirming Vancouver's twinning 
with that City. Alderman Kennedy will also be visiting Edinburgh 
in an official capacity and his visit will coincide with 

that of the Mayor. 

Alderman Gerard suggested that the same principle should 
apply to Aldermen visiting Edinburgh as apply to members of 
Council visiting Oddessa both of which are sister cities with 
Vancouver. The Mayor advised that he will have a report on 
this matter before Council next week. 


Alderman Harcourt - referred to the resignation of the 

Vancouver Canadian Baseball General Manager and the fact that 

Team the Baseball Team may lose its 

present subsidy. He wondered if 
the Vancouver Canadian Baseball 
Team was disbanded whether it might 
be possible to use Capilano Stadium 
for amateur sports. 


The Council adjourned at approximately 9:45 p.m. 


Regular Council, Docembor 1, 1970 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

L. Report of Municipal Advisory 
Committee on Pensions 


The Board of Administration, under date of November 26, 1970, 
submitted for Council's information a report on a letter from 
the Executive Director of the Union of British Columbia Munici- 
palities which submitted a report from the Municipal Advisory 
Committee on Pensions. The U.B.C.M. in its letter of November 20 
advised the U.B.C.M. has adopted the report from the Municipal 
Advisory Committee on Pensions and it will be submitted to the 
Provincial Secretary for implementation. 

Councils are requested to record any objections with 
the U.B.C.M. office not later than December 14, 1970. 

The Board of Administration report sets out the effect 
of the Advisory Committee's recommendations. 

MOVED by Aid. Adams, 

THAT the Executive of the Union of British Columbia 
Municipalities be advised the Vancouver City Council endorses, 
and is fully in accord with, the report of the Municipal Advisory 
Committee on Pensions and the action of the Executive of the 
U.B.C.M. in connection therewith, in submitting the matter to 
the Provincial Secretary for implementation. 

- CARRIED UNANIMOUSLY 

(Alderman Bird was absent during this consideration) 

M. Report of the Official 
Traffic Commission 

MOVED by Aid. Linnell, 

THAT the report of the Official Traffic Commission dated 
November 23, 1970, be adopted. 

- CARRIED 

N. Rental Review: City-owned Property 
Pender-Keef er Diversion 


The Board of Administration, under date of November 30, 1970, 
submitted the following report: 

"The Supervisor of Property and Insurance reports as follows: 

'Parcels 3 and 4, Sub C, Block 14, D.L. 196 and 2037, 
situated Pender-Keef er Diversion were acquired by the City 
in 1957 for the Pender-Keef er Diversion and subsequently 
leased to Little China Drive-In Limited for a period of 
30 years commencing June 1, 1957. The lessees have 
constructed a service station on a portion of Lot 3, the 
remainder of Lot 3 plus Lot 4 is used for parking purposes. 

This Company, during the last 5 years has experienced 
serious financial difficulty. Consequently, prolonged 
negotiations have been required to arrive at a mutually 
satisfactory rental for the property. It is anticipated 
that the Company will attempt to sell this lease before 
going out of business. With this possibility in mind, the 
lease has been reviewed, and negotiations have now been 
completed with the lessee agreeing to pay an increased 
rental in the amount of $1,232.00 per month, plus taxes 
which will produce a gross rental of $1,699.45 per month, 
based on 1970 taxes. 



cont 'd . 


The foregoing are Minutes of the Regular Council Meeting 
of April 4, 1978, adopted on April 11, 1978. 


MAYOR 


SUPPORTS DEL-1 S33 


PART REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


MARCH 9, 1978 


A meeting of the Standing Committee of Council on Community Services 
was held on Thursday, March 9, 1978, in Committee Room No. 2, Third 
Floor, City Hall, at approximately 1:30 P.M. 


PRESENT ; Alderman Rankin, Chairman 
Alderman Bellamy 
Alderman Ford 
Alderman Gerard 
Alderman Marzari 

COMMITTEE CLERK: H. Dickson 


RECOMMENDATION 

1. Jericho Hangar No. 5 

City Council, on November 29, 1977, approved terms for the 
lease of Hangar No. 5 as recommended by the Commxinity Services 
Committee and requested the City Manager to examine proposals 
received by the City for the use of Hangar No. 5 and r«port back. 

The Committee had before it for consideration a Manager's 
report dated March 1st, 1978 (copy circulated) in which the City 
Manager reported that three proposals were submitted for the use 
of Jericho Hangar No. 5. 

The City Manager, in his report, concluded that none of 
the proposals meet all the conditions which Council adopted and 
that none of the three organizations which submitted proposals 
can prove sufficient financial viability. 

The City Manager recommended that since the search did not 
turn up any crediteUsle proposals meeting the City's guidelines, 
that the City agreed to the request of the Park Board to turn 
over the property upon which the Jericho hangars are situated to 
the Board's care, custody and management for park purposes. 

Representatives of the three organizations (Pacific Aviation 
Museum, FIDO and Community Communications Consortium) were 
advised and representatives of two of the organizations appeared 
before the Committee this date. 

Mr. K. D. Hodsall, Vice-President of the Pacific Aviation 
Museum, advised the Committee that his organization Ceuinot submit 
an application to senior levels of government for fianding until 
it has secured a lease on Jericho Hemgar No. 5. He further pointed 
out that the membership of the Pacific Aviation Museum includes a 
number of tradesmen who would be willing to volunteer their time 
to renovate the hangar for use as an aircraft museum. 

Mr. W. H. Irvine advised that a number of aviation organiza- 
tions in the Province support the proposal euid urge that the 
Committee recommend Hangar No. 5 be leased to the Pacific Aviation 
Museum. 

In response to questions by the Committee, the proponents of 
the aviation museum admitted that they will ultimately require 
both Hangars 5 and 6, but that initially the group would require 
only Hangar No. 5. 


Continued 
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Part Report to Council Page 2 

Standing Coinmittee of Council on Community Services 
March 9, 1978 


Clause No. 1 Continued 

Representatives of the Pacific Aviation Museum distributed 
to the Committee copies of letters dated March 8th and 9th, 19 78 
(copies circulated) which provided further information on their 
proposal . 

Mr. J. Lipkovits, spokesman for the Community Communication 
Consortivim> advised that his organization, which includes five 
media production groups, proposed to operate the hangar in a 
somewhat similar manner to its use during Habitat, that it would 
be a public television centre and public meeting place. He urged 
that the buildings not be torn down and that the Manager's recom- 
mendation to turn the lands over to the Park Board not to be 
approved. 

Members of the Committee expressed interest and enthusiasm 
in the proposal of the Pacific Aviation Museum to operate an 
aircraft museum in Hangar No. 5 and felt that this group would 
probably have the greatest opportunity of securing funds from 
other levels of government to renovate the building, and follow- 
ing discussion, it was 

RECOMMENDED 

THAT the City Manager consult further with representa- 
tives of the Pacific Aviation Museum to clarify the 
costs of converting Jericho Hangar No. 5 into a public 
aircraft museum and report back to the Community 
Services Committee. 

FURTHER THAT the City Manager's report include further 
information on the proposal for the use of Hangar No. 5 
submitted by the Community Communication Consortium. 


The meeting adjourned at approximately 3:50 P.M. 

FOR COUNCIL AQIOM SEE PAGEfS) .^8^^. 
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PART REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


MARCH 23, 1978 


A meeting of the Standing Committee of Council on Community Services 
was held on Thursday, March 23, 1978, at approximately 12:15 P.M. 
at the Carnegie Library, Hastings and Main Streets, adjourned and 
reconvened at approximately 1:45 P.M. in Committee Room No. 1, 
Third Floor, City Hall. 


PRESENT: Alderman Rankin, Chairman 
Alderman Ford 
Alderman Gerard 
Alderman Marzari 


ABSENT : 


COMMITTEE CLERK i 


Alderman Bellamy 
H. Dickson 


RECOMMENDATION 

1. Financing and Redevelopment of Carnegie Library 

The Committee had before it for consideration a Manager's 
report dated March 22, 1978 (copy circulated) in which the Director 
of Social Planning reported on the background and the restoration 
and construction costs for the Carnegie Library building. 

Also before the Committee was a letter dated March 22, 1978 
(copy circulated) from the Chairman of the Park Board which 
advised that the Board, on Monday, March 20, 1978, passed a motion 
that City Council be advised that the Board does not support the 
Carnegie Library project proceeding in 1978. 

In the Manager's report, the Director of Social Planning 
advised that the latest cost estimate for the restoration and 
construction work is $1,873,000. With capital funding available 
totalling only $1,015,212, it leaves $857,788 of capital funding 
still required. 

The $1,015,212 which is available to date is comprised of 
$615,212 remaining from an allocation of $650,000 approved by 
Council on February 24, 1976, plus a $400,000 Recreation Facilities 
Program (REFAP) grant from the Provincial Government, if recom- 
mended by City Council. 

In the report, the Director of Social Planning recommended 
that Council approve the additional $857,7 88 from the 1978 Supple- 
mentary Capital Budget. 

In the report, the City Manager pointed out there are several 
options available to Council ranging from doing nothing and 
leaving the building vinused up to carrying out the full program 
as recommended by the Director of Social Planning, requiring the 
additional funding of $857,788. 

The City Manager recommended against deferring the project 
to 1979. 


Continued 
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Standing Coiranittee of Council on Community Services 
March 23, 1978 


Clause No. 1 Continued 

Members of the Committee were taken on a tour of the Carregie 
Library building and given a brief explanation of the renovation 
work and additions proposed and the uses to which the Library will 
be put. 

Following the tour the Director of Social Planning spoke to 
the report and several members of the Carnegie Building Planning 
Advisory Committee, which is chaired by the Director of Social 
Planning, addressed the Committee and urged that the Committee 
recommend that Council allocate the additional $857,788 required 
to complete the project in its entirety. 

The City Architect pointed out that the building has been 
empty for ten years and that the proposed redevelopment is the 
best use of the structure. He pointed out that the reconstruction 
costs are approximately $51.00 per sq. ft. which, he indicated, 
is a reasonable cost. 

In response to questions from Committee members regarding 
the source of the additional funds required, the City Manager 
advised that the 1978 Supplementary Capital Budget has been set 
at $8 . 25-Million and that the full amount has been allocated, 
but there are some projects which are uncertainties, such as 
the Champlain Heights Community Centre. He stated that if the 
Supplementary Capital Budget is restricted to $8 . 25-Million, it 
would be difficult to include any extra funding required for the 
Carnegie project. However, he suggested it may be possible, when 
the City examines its final 1978 budget, to add more funds to 
the Supplementary Capital Budget at no tax increase, and he 
indicated he may recommend this be done. 

Mr. I. Bain, Chairman of the Park Board, pointed out that 
operating costs for the building could be as high as $400,000 a 
year. 

The City Manager advised that the annual operating cost has 
been estimated at approximately $200,000 for the activities which 
have been proposed for the building compared with approximately 
$100,000 a year for a typical community centre. 

During discussion a member of the Committee inquired whether 
The 44 would be closed once the Carnegie building is reopened and 
the Director of Social Planning replied that it would not be closed. 

Following further discussion, it was 

RECOMMENDED 

THAT City Council approve $857,788 from the 1978 
Supplementary Capital Budget for the completion 
of capital funding for the Carnegie building as 
proposed by the Carnegie Building Planning Advisory 
Committee and the City's Architect Consultants. 


At the request of the Committee, Alderman Ford is recorded 
as voting against. 


Following discussion of the Carnegie building, the City 
Manager requested the Director of Social Planning to prepare a 
report on operating costs of the building, such report to be 
submitted to Council with the Committee's report. 

FOR COUNCIL ACTION SEE PAGE(S)..i.l2 
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DATE March 31st, 197 8 

TO: VANCOUVER CITY COUNCIL 

SUBJECT- CARNEGIE LIBRARY: 1) Estimated Operating Costs, and 

2) Employment Generated by Renovations 

CLASSIFICATION: INFORMATION 


The Director of Social Planning reports as follows: 


" At the Conmunlty Services Committee meeting on March 23rd, 1978, the City 
Manager requested information on the above two matters when the Carnegie 
Building was discussed. 

Estimated Operating Costs 

The following operating cost estimates are provided for Council's information 
only and have been arrived at in discussion with Parks Board Library personnel. 
They include administration, program equipping and operating costs for the 
Carnegie Building. No attempt has been made to calculate off-setting rental 
revenues and program fees which would reduce the facility operating costs 
to some extent. 

The proposals made represent the most appropriate level of programming for the 
proposed Carnegie Building in the view of all officials contacted given the 
nature and purpose of the building, its location and the people it is intended 
to serve. 

Carnegie Building Estimated Operating Costs 

A. Staff Salaries (77 Rates) 

1. Administration 

1 Community Recreation Coordinator 3 
(p.g. 27, step 1) 

1 Facility Clerk (Clerk Typist III) 
(p.g. 13, step 1) 

1 Information Clerk (Clerk Typist II) 
(p.g. 9, step 1) 


$18,816.00 
10,320.00 
9,144.00 


2. Program Staff 

3 Recreation Programmers^ 

(p.g. 16, step 1) $11,460 X 3 34,380.00 
1/2 Time Librarian I 

(p.g. 21, step 4) 8,220.00 
2 1/2 Library Assistant III 

(p.g. 12, step 3) 26,580.00 

Vacation & Sick Relief - 368 hours L.A. Ill 2,142.00 

Part time Recreation Program Staff 15,000.00 

Total staff salaries 124,602.00 

Fringe Benefits @ 13.5% 16,821.00 

Total salary costs $141,423.00 


Recreation Programmers while programming the total facility, would have 
the following areas of interest: (i) cultural programming, (ii) sports, 
athletics and personal fitness programming, (ill) programming for elderly 
and handicapped. 
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B. Programming Costs 

2 

1. Reading Room Establishment - Non-recurring $17,000.00 
(includes provision for 30-40 newspapers, 50-75 

magazines and 10,000 paperbacks) 

2. Materials: newspapers, magazines, paperbacks 7,000.00 

3. Arts and Cultural Activities 22,000.00 
(includes rental of 2 films/week plus fee for 

1 live performance per week and a small $2000 
advertising and promotion budget) 

4. Recreation Program Supplies 5,000.00 

5. Total Programming Costs $51,000.00 


Building Operating and Maintenance $67,500.00 


$2.50/sq.ft. X 27,000 sq.ft. 
(includes heat and utilities, engineering and 
custodial services and building maintenance costs 
based on actual civic experience at City Health 
Department building, 1060 West 8th Avenue) 

Total Estimated Operating Costs: Carnegie Library (1977 rates) - SUMMARY 

A. Staff salaries and fringe benefits $141,423.00 

B. Programming Costs 

i) Non Recurring Reading Room Establishment 17,000.00 

ii) All other programming costs 34,000.00 

C. Building Operating and Maintenance Costs 67,500.00 

D. Estimated Total Operating Costs $259,923.00 


These estimated operating costs include the establishment of 9 new recreation, 
library and secretarial positions, part time recreation job opportunities, 
plus engineering and custodial staff positions. 

EMPLOYMENT GENERATED BY CARNEGIE LIBRARY CONSTRUCTION 

Approval of the additional $860,000 to complete the construction of the Carnegie 
Building will provide the construction trades with an estimated total of 1500 
man/weeks of employment (representing the equivalent of 29 men employed for one 
full year) . 

The foregoing operating costs are estimates presented for the information of City 
Council and would be subject to the normal budget review process prior to being 
considered by Council if and when the building is renovated and ready for use. 
This is not likely to occur prior to the summer of 1979. 


Library officials noted that their most recent experience in setting establishment 
costs for a branch library has been at West Point Grey Branch Library where the 
initial non-recurring establishment cost for books was $120,000 as compared with 
the proposed $17,000 for the Carnegie Reading Room. " 


The City Manager submits the foregoing report of the Director of Social Planning 
for INFORMATION. 


FOR COlif'KIL ACTiON SEE PilGE{S) llL 
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MANAGER'S REPORT, MARCH 31, 1978 (WORKS: Al - 1) 


WORKS AND UTILITY MATTERS 
CITY ENGINEER'S REPORT 


RECOMMENDATION 


1. Closure of Portion of Oak Street s .W. Marine Drive 


The City Engineer reports as follows: 


"The west 7 feet of Subdivision F of Lot 18 of Lots 18 to 30, Block C and of Lots 
24 to 33, Block D and of Blocks Y and Z, District Lots 319, 323 and 324, Plan 3408 
was established for road when the City had plans for widening this portion of Oak 
Street to 80 feet. It is now planned for this portion of the street to remain 
66 feet in width. The owners of the above-mentioned SubdivisionF have applied 
to purchase this 7-foot strip abutting their land. 

I recoiranendthat portion of Subdivision F included in Explanatory Plan 6131 of 
Lot 18 of Lots 18 to 30, Block C and of Lots 24 to 33, Block D and of Blocks Y and Z, 
District Lots 319, 323 and 324, Plan 3408, which was established for road be closed, 
stopped up and conveyed to the abutting owners subject to the following conditions: 

(a) The applicant to pay $4,000 in accordance with the recommendation of the 
Supervisor of Properties. 

(b) The closed road to be consolidated with the abutting lands." 

The City Manager RECOMMENDS that the foregoing recommendation of the City Engineer 
be approved. 


* * * * * 


2 . Revision of the water Works By-law No. 4848 


The City Engineer reports as follows: 


"Amendments to the Water Works By-law are recommended in the following areas: 

1. Connection fees and other miscellaneous fees 

2. Section 5 - Type and Arrangement of Meters and Service Pipes 

3. Section 14 - Prevention of Contamination 

4. Metrication 


An explanation of the above recommended changes is provided in the Engineering 
Department's Technical report to the City Manager dated March 15, 1978. 
For Council's convenience, the following discussion of the major changes 
recommended in the technical report is given: 

Proposal No. 1: Changes in Fee Schedule for Water Service. 

The cost of installing water service pipes and water meters is recovered from 
the customer from fees levied imder the Water Works By-law. The fees for 
installing water service pipes and meters were last changed in May of 1977. 
The fees were then set to cover the costs for a one year period. To keep pace 
with inflation, a revision in the fee schedule is now recomoiended. The new 
fee structure recommended will again cover costs for a one year period. 

SCHEDULE 'A' Service Pipe or/ connection Fee 

Service Pipe Size Present Fee Proposed Fee 

20mm (3/4") $475.00 $490.00 

25mm (1") $525.00 $565.00 

40mm (1%") $675.00 $730.00 

50mm (2") $850.00 $920.00 

80mm (3") 'at cost' 'at cost' 

100mm (4") 'at cost' 'at cost' 

150mm (6") 'at cost' 'at cost' 

200mm (8") 'at cost' 'at cost' 

300mm (12") 'at cost' 'at cost' 


cont ' d 


600 


MANAGER'S REPORT, MARCH 31, 1978 (WORKS: Al - 2) 

Clause No. 2 continued : 

SCHEDULE 'G' Fees for Installation of Water Meters 


Size Present Fees Proposed Fees 


of 

Standard Meter 

Meter on 
City 

Property 

Meter on 

Private 

Property 

Meter on 
City 

Property 

Meter on 

Pri\ate 

Property 

17 & 20nnn (5/8" & 3/4") 

$180.00 

$60.00 

$195.00 

$65.00 

25inm (1") 

180.00 

60.00 

195.00 

$65.00 

40iiiin (ly) 

190.00 

70.00 

205.00 

$75.00 

50mm (2") 

200.00 

80.00 

215.00 

$85.00 

80mm (3") 

1,270.00 

120.00 

1,270.00 

120.00 

100mm (4") 

1,375.00 

150.00 

1,375.00 

150.00 

150mm (6") 

1,590.00 

200.00 

1,700.00 

200.00 

200mm (8") 

'at cost' 

250.00 

'at cost' 

250.00 

250mm (10") 

'at cost' 

300.00 

'at cost' 

300.00 

Size of Fire line 





(Low Head Loss) Meter 





100m (4") 

1,610.00 

250.00 

'at cost' 

250.00 

150mm (6") 

2,225.00 

300.00 

'at cost' 

300.00 

200mm (8") 

'at cost' 

350.00 

'at cost' 

350.00 

250mm (10") 

'at cost' 

400.00 

'at cost' 

400.00 


Proposal No. 2 - Type and Arrangement of Meters and Service Pipes 

The present By-law prescribes that the connection fees applicable to two 
service pipes installed concurrently, either by separate service pipes 
laid concurrently in the same trench, or by a twin service pipe (one pipe 
branches into two at the property line) , shall be the fee of the larger 
service pipe plus 50 per cent of the fee for the smaller service pipe. With 
an 'at cost' fee for large service pipes, the 50 per cent fee for the smaller 
service pipe does not represent the cost of installation. The recommended 
changes to the By-law sets the fee for the smaller service to be 'at cost' 
if the larger service fee is 'at cost' . 

Proposal No. 3 - Fees for Shut Down or Service Calls 

The customer may in an emergency, or for any other special reason, request a 
service call by City waterworks crews. If more than one call is made during 
normal working hours in any 30 day period, or if the call takes place outside 
of normal working hours for the convenience of the customer, a fee of $15.00 
is charged. This fee is intended to only partially offset the City's average 
costs. A fee increase to $25.00 is recommended to keep pace with inflation. 
(Last changed in 1974) 

Proposal No. 4 - Fee for Temporary Water for Construction Purposes 

The current section provides for a $3.00 fee for water used during construction 
of a residence consisting of not more than two dwelling units. This fee produced 
only $597.00 in revenue in 1977, and is added to the building permit at time of 
issue. This fee causes confusion on the part of the people applying for building 
permits when they interpret it to be the cost of the water service and they have 
expressed concern when they find out later that the service costs $475.00 (1977 
fee). The recommended change eliminates the $3.00 fee. 

Proposal No. 5 - Prevention of Contamination 

Additional paragraphs are proposed to re-enforce the Engineer's authority to 
approve cross connection control devices installed on private property to protect 
City's water system, require annual testing of devices to ensure operation, and 
place restriction on private non potable water piping installed on City streets 
to minimize the risk of contamination of the City water system. 

Proposal No. 6 - Metrication 

Recommended is the change of the units of measurement referred to in the By-law 
to the International System of Units (SI). The SI units adopted are those recomm- 
ended by the American Water Works Association for the water supply industry. 
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The City Engineer recommends that: 

a. the proposed By-law changes as tabulated In the 
technical report to the City Manager, dated 
February 15th, 1978, and in part outlined above, 
be approved in principle, 

b. the Director of Legal Services be instructed to 
prepare the necessary amendments to the Water 
Works By-law, 

c. The effective date of the By-law and rate 
schedule be May 16, 1978. 

The City Manager RECOMMENDS that the above recommendations of the City Engineer 
be approved. 

3 . Sewer Separation on Private Property 

The City Engineer and Director of Permits and Licenses report as follows: 
"BACKGROUMD 

In 1974, Council considered a number of reports about sewer separation (provision 
of separate sanitary and storm sewers) on private property relative to the means 
of achieving this separation and the cost implications. These reports arose be- 
cause of the City's large expenditures in the provision of separate sewers in 
various areas of the City to replace the combined system. 

The City sewer system consists principally of two types, either combined or 
separate which are described below: 

A. Combined 

About 80% of the total system has been constructed on the combined sewer 
basis. In this system, domestic and industrial sewage are carried in 
the same pipe as storm drainage water. The main disadvantage of this 
type of system is that during rainfall periods the resulting combined 
flow is too large to be carried to or treated by the sewage treatment plant. 
As a result overflows of mixed sanitary sewage and storm water are spilled 
into receiving waters during periods of relatively heavy rainfall. 

B. Separate 

About 20Z of the system has been constructed on a separate sewer basis. 
In this system, domestic and industrial sewage are carried in one pipe 
and storm water is carried in another pipe. This enables the sanitary 
sewage to be conveyed to the treatment plant at all times without dilution 
by storm water, and prevents contamination of the storm water discharging 
into local receiving waters by domestic and industrial waste. 

Since 1971, the City and the Greater Vancouver Sewerage and Drainage District have 
spent in excess of $30,000,000.00 (Thirty Million Dollars) in reconstructing the 
old combined sewers into separate sewers. The work has been primarily carried 
out in the following areas: West End; a large portion of Downtown; the False 
Creek Flats; Kltsilano; the area bounded by Main, Broadway, Great Northern Way and 
Commercial; and the area between Marine Drive and the Fraser River from Granville 
to Boundary. The main objectives of this program are to reduce the amount of 
sanitary sewage which discharges to the waters of False Creek, English Bay, and 
the Fraser River and to replace systems in poor condition or inadequate in size. 

EFFECT ON PRIVATE PROPERTY 

Whenever the combined sewer system is replaced with a new separate sewer system, 
a major problem arises in separating the sanitary sewage and storm flow from 
existing buildings. Many of the older buildings have internal combined plumbing 
systems, in which water from the roof and foundation drains is mixed with the 
sanitary flow. 


cont ' d 


Regular Council, December 1, 1970 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Rental Review, City-ownod Property 
Pender-Kcoi'or Diversion (cont'd) 

In addition, the Standard Oil Company of B.C. Limited have 
advised that Little China Drive-In is indebted to them in 
the amount of $33,000.00. The Oil Company proposes to 
secure this indebtedness by a mortgage charged against the 
lease if agreed to by the City Council. 

This aspect has been thoroughly investigated by the City 
Solicitor who advises that the mortgage and sub-lease will 
not affect the interests of the City under the head lease, 
but on the contrary will assure the payment of rent and 
the observance of covenants thereunder. 

RECOMMENDED that, 

1. The rental of Parcels 3 & 4, Sub C, Block 14, D.L. 196 
and 2037 to Little China Drive-In be increased to 
$1,232.00 per month, plus an amount equal to all taxes 
as if levied, effective November 1, 1970. This rental 
to be reviewed at the next five~year review period. 

2. The request of Standard Oil Company of B.C. Limited 
for consent to a mortgage of the head lease be approved 
subject to the lessee paying the City any arrears of 
rent which may be due, and subject to the mortgage 
documents being drawn to the satisfaction of the 
Corporation Counsel.* 

Your Board RECOMMENDS the foregoing recommendation of the 
Supervisor of Property and Insurance be adopted." 

MOVED by Aid. Broome, 

THAT the foregoing report of the Board of Administration 
be adopted. 

- CARRIED 

(The Council noted that the foregoing property is not 
the site of the proposed Pagoda and Chinese Center) 

P, Salish Subdivision: Musqueam 
Indian Reserve 


The Board of Administration, under date of September 30, 
1970, submitted the following report: 

"Your Board submits the following report of the Corporation 
Counsel and City Engineer dated November 30, 1970 respecting 
the Salish Subdivision - Musqueam Indian Reserve: 

'An Agreement between the City of Vancouver and the Minister 
of Indian Affairs respecting the Salish Subdivision has 
been prepared in accordance with Resolutions of Council 
dated November 18, 1969, March 24, 1970 and June 23, 1970. 

The Agreement has been executed by the Minister of Indian 
Affairs and has been forwarded by the Minister for execution 
by the City. 

The Resolution of Council dated November 18, 1969 provided 
that the City agree to pay the costs of the Indian Band 
for the installation of sewer and water mains (not in- 
cluding connections to individual lots) in the Salish 
Subdivision and the development of the streets to a gravel 
surface - such costs to be as finally determined by the 
City Engineer and the Musqueam Band or its agent. 
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If these sewer systems on private property are not separated, the pollution control 
benefits of a separate sewer system will not be achieved to a large degree and the 
frequency of flooding of private properties from an overloaded sanitary system 
(which would still be carrying some storm water) will be increased. The sanitary 
system in a separated area does not normally have the capacity to carry all the 
storm water flows which reach it through combined connections. This will cause 
surcharging of the sanitary sewer, overloading of sanitary pumping stations creating 
flooding conditions and overflows of sanitary sewage to receiving waters. In 
order to separate the sanitary flow from the storm runoff flow it is necessary for 
owners of the buildings to separate their private plimbing systems. 


The question of who should pay the cost of sewer separation on private property 
was the subject of considerable discussion in 1974 which resulted in Council 
finally adopting the following: 'That the City pay the cost of all work between 
the property line and the building with the property owners paying for all 
changes inside buildings ' . 

The estimated cost of this work for the number of buildings with combined 
systems in the areas described earlier in this report was $2,000,000.00 (Two 
Million Dollars). (NOTE: Buildings constructed after 1970 are required by 
By-law to provide separate sewer systems within the building.) 

As a result of Council's decision $2,000,000.00 (Two Million Dollars) was provided 
in the Sewers 1976 - 1980 Five-Year Capital Plan for sewer separation on 
private property. 

STATUS OF PROGRAM TO DATE 

An extensive survey of the buildings in the areas concerned has been done. Our 
surveys show that between 1,400 and 1,500 buildings require separation and the 
distances from the property line to the building vary from 20 feet to 1,200 feet. 
In view of this, it is suggested that a different City funding arrangement for 
sewer separation on private property is appropriate. This new proposal, which 
would be considerably more fair and simple from both the City's and building 
owner's point of view, would be for the City to pay an amount equal to the 
cost of the work up to a maximum of $1,200.00 (approximately $2,000,000.00 (Two 
Million Dollars) for approximately 1,500 buildings) for the work to be carried 
out between the property line and the buildings. Payment would be made upon 
satisfactory coiiq>letion of the work. This procedure would allow the building owner 
to arrange for \rtioever he wanted to do the work on his property including any 
required work within the building that the City was not going to have any respon- 
sibility for in any event. Such a procedure would be significantly easier to admin- 
ister and should result in the sewer separation work taking place faster, 
therefore, realizing the benefits from the large expenditure of funds already 
by the City in providing the separate system. Prior to construction, the estimated 
cost of the proposed work (contractor's bid) will be reviewed to ensure that the 
amount chargeable to the City is reasonable. 

RECOMMENDATION 

Accordingly, the City Engineer and Director of Permits and Licenses recommend 
that: 

The Council resolution of July 30, 1974 that approved the City paying the cost 

of all work between the property line and the building be amended as follows: 

that for sewer separation work between the property line and the building 

the City will pay: (a) an amount equal to the cost of the work if the cost is 

less than $1,200.00 or (b) $1,200.00 if the cost of the work is more than $1,200.00." 


The City Manager RECOMMENDS that the above recommendation of the City Engineer and 
the Director of Permits and Licenses be approved. 


FOR COUNCIL ham SEE PAGE(S) .-^.6^„ 


Manager's Report, March 31, 1978 


(BUILDING: A-4 - 1) 


BUILDING AND PLANNING MATTERS 

CONSIDERATION: 


1. Rezoning Application: 
1808 Nelson Street 

The Director of Planning reports as follows: 

"A rezoning application has been received from Sidney C. Suen, 
Architect, to amend the West End Official Development Plan, to 
extend the local commercial designation to include the site at 
1808 Nelson Street (S/S of Nelson Street west of Denman Street) 
Eh of Lot 2, Block 69, D.L. 185, Plan 92 for the purpose of 
extending the existing retail building which fronts onto Denman 
Street onto this property. 

Present Zone: W.E.D. (West End District) - under the 
Official Development Plan for the West 
End this site is designated for resid- 
ential, social, recreational and public 
use . 

Requested Zone: 

To extend the local commercial designation 
to this site. 


SITE ANALYSIS 

The site has a frontage along Nelson Street of 33 feet and extends for a depth 
of 131 feet to a 33 foot wide lane at the rear. The present use of this 
property for parking in conjunction with commercial uses to the east was approved 
in 1959. Vehicular access to the site is presently provided from both Nelson 
Street and the lane. (See Appendix A). 

Adjoining the site on the east are two properties which are designated as "Local 
Commercial" under the West End Official Development Plan. The most southerly 
of these properties is presently developed with a one storey bank which provides 
off-street parking along the side of the building. The existing building extends 
to the westerly property line (adjoining the site of the proposed rezoning) as the 
rear yard requirement was relaxed in 1961, The northerly property is presently 
developed with one-storey building containing two restaurants and a dry cleaners/ 
laundromat. The parking approved for the site of the proposed rezoning is required 
in conjunction with these three uses. 

The site and lands to the west are designated for residential, social, recreational 
and public uses under the West End Official Development Plan and are generally 
developed with residential buildings varying from single family dwellings to multi- 
storey highrise. The lot adjoining the site on the west is developed with a 2h 
storey one-family dwelling which is well maintained and appears to be in sound 
condition. (See Appendix B). 

BACKGROUND 

The intent of the West End Official Development Plan with respect to lands designated 
as Local Commercial is to permit "small scale commercial uses catering to the needs 
of West End Residents". 

The possibility of extending the depth of some of the shallow lots along Denman 
Street has been considered by the Planning Department since a June 1976 meeting 
with commercial property owners and merchants who expressed problems related to 
the provision of both sufficient square footage to support certain retail uses 
and the required off-street parking and loading spaces. 


Cont'd 
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With respect to the site of the current rezoning application, a previous application 
requesting rezoning to permit a mixed commercial /residential use was submitted by a 
different applicant in April 1976. The file on this application was closed on 
August 26, 1976 following several unsuccessful requests to the applicant for 
additional information. 

PROPOSED DEVELOPMENT 

Initial drawings received with this application indicated an extension of the two 
existing restaurants and the dry cleaners/laundromat. The proposal was changed 
after the Public Information Meeting on October 20, 1977 and discussions with 
Planning Department Staff. 

Revised sketch plans, stamped "Received City Planning Department, December 14, 
1977", indicate renovations and additions which would extend the existing building 
at 1003-05-07 Denman Street onto the site. The proposal would increase the existing 
floor space by 51% from 3,462 square feet to 5,219 square feet. One of the rest- 
aurants would be enlarged while the remainder of the proposed development would be 
occupied by a branch of the Bank of British Columbia. This bank would move from 
its present location further south along Denman Street. The applicant has submitted 
several letters suggesting that the Bank of B.C. would be interested in obtaining 
a 60 year lease on the enlarged premises. However, a letter from the Bank of British 
Columbia, dated November 16, 1977, to the applicant, did state that the entire 
premises would have to be vacant. This indicates uncertainty^ with regard to 
possible tenancy of any redeveloped scheme. 

It is important to note that if the proposed rezoning were to be approved, 
development would in no way be tied to the proposal currently submitted. The 
use and detailed form of development would be assessed by the Development Permit 
Board under a Development Permit Application. 

CITY ENGINEER 

The City Engineer, in a memorandum dated August 25, 1977, made the following 
comments with respect to the initial drawings submitted: 

"I have no objections to this rezoning proposal as submitted, however, 
garbage pick-up facilities must be resolved to my satisfaction at the 
Development Permit stage." 


PUBLIC INFORMATION MEETING 

The Planning Department sponsored a Public Information Meeting on October 20, 
1977 largely in response to letters sent to the Department by neighbouring 
residents who were in opposition to this proposed rezoning. The major concern 
expressed by residents, in the letters and at the meeting, was the possible 
extension of the existing odours and noise of the restaurants towards the 
residential properties which border this site to the west. The current problems 
experienced by the residents were well represented in a letter from Mr. Rex 
Owen, which is attached as Appendix C. Mr. Owen, owner and resident of the 
single family dwelling immediately adjacent to the proposed rezoning site, has 
subsequently met with the applicant and has expressed agreement with a bank as 
a tenant in the revised development proposal. It should be noted that the 
revised plans still indicate that one of the restaurants would remain. Therefore, 
it is difficult to assess whether all problems raised by local residents would be 
alleviated in the revised development proposal. 

ANALYSIS 

The depth of the majority of commercial sites along Denman Street is 66 feet. There 
are four locations, including the site, where proposals to increase the existing 
commercial depth could be made. Extension in other instances is restricted by 
substantial developments on the adjoining lands. Approval of this and similar 
applications could detrimentally affect the livability of adjoining residential 
properties. 

The position of local residents as expressed at the Public Information Meeting 
may be interpreted as a concern for the lack of control which City regulations 
have in the realm of ensuring "neighbourliness". Residents have indicated strong 
concern with the present restaurant operations and an extension of these uses 
further into the residential neighbourhood is opposed. The opportunity for 
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improvement under the Development Permit process must be weighed against the 
limitations of the process and the potential aggravation of the current situ- 
ation should the restaurant operations or other "undesirable" uses be exten- 
ded closer to the residential community. 

Extension of commercial development onto the site would significantly restrict 
the development opportunities of the 33 foot lot to the west, which is currently 
occupied by a single, one-family dwelling. This lot would essentially be 
"locked in" and difficult to redevelop. 

Refusal of this application does not present a total hardship to the applicant. 
The parking presently provided on the site could continue to serve the exis- 
ting commercial development on the easterly adjoining lot. The Development 
Permit Board could consider continued use of this site for parking should the 
commercial property along Denman Street be redeveloped. There is, then, the 
opportunity to improve the existing situation. 

Redevelopment of the site could take place if the adjoining commercial property 
was redeveloped to provide parking on-site, or the parking requirement was 
relaxed. Experience with conitiercial lots of similar depth along Denman Street 
indicates that provision of on-site parking is difficult but not impossible. 
Parking has been provided through either surface, underground or indoor parking. 
The provision of on-site parking on this specific site may be further compli- 
cated given problems of access related to the busy intersection of Denman and 
Nelson Streets. 

The Planning Department, in its 1978 Work Program, will be reviewing the cur- 
rent off-street parking requirements for the West End's commercial areas, to- 
wards reducing the number of spaces required. The pedestrian-oriented nature 
of the existing commercial development could justify this action. Such an 
amendment could facilitate the redevelopment of small commercial lots common 
to the West End's commercial arterial s. Consideration will also be given to 
the provision of collective, off-street parking lots or garages. However, 
the Planning Department is not overly optimistic about the potential for the 
provision of such facilities. 

Balancing the potential advantages and disadvantages of retaining or amending 
the present land use designation of the site as proposed, the Director of 
Planning believes that the applicant has failed to assure the neighbouring 
i^esidents that existing aggravation would not be increased at some time in the 
future. In recommending refusal of the proposed amendment to the West End 
Official Development Plan, the Director of Planning notes that consideration 
could be given to a sensitively designed mixed commercial /residential develop- 
ment encompassing the site, the two adjoining commercial lots to the east and 
the adjoining lot to the west provided commercial uses were restricted to the 
Denman Street frontage. A development in accordance with these parameters 
would not require an amendment to the Official Development Plan. 

Recommendation: The Director of Planning recommends the following: 

That the proposed amendment to the West End Official Development Plan 
be not approved. In recommending refusal, the Director of Planning 
notes that consideration could be given to a sensitively designed 
mixed conmercial /residential development encompassing the site, the 
two adjoining commercial lots to the east and the adjoining residential 
lot to the west, with commercial uses restricted to the Denman Street 
frontage." 


The City Manager submits for CONSIDERATION whether Council wishes to: 


a) send the application directly to a Public Hearing in order to 
listen to all arguments for and against the proposed rezoning, 

or 

b) refuse the application as recommended by the Director of 
Planning. 
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2. Building Permit for 825 Bute Street 
Tree on Boulevard 


The City Engineer reports as follows: 

"A Development Permit has been issued to Centreview Developments Ltd, and « one 
Storey retail building is proposed to be built. The next stage calls for the 
issuance of a building permit before construction can proceed. 

An architect who was not engaged for this project has drawn to the City's attention 
that there is a tree immediately adjacent to the lot line of this proposed building. 

City Council at a meeting of September 25th, 1973 adopted the following resolution: 

'THAT it be the policy of Council that before any trees on public 
property are removed in the West End area (all streets west of 
Burrard), such be referred to Council for consideration,' 

The architect considers that the design is insensitive and if the building was 
placed to the property line, half of the root structure would be destroyed. In 
addition, an entrance as proposed, would cut the roots on another quarter. Al- 
though the tree could remain the root structure would be effectively reduced and 
the tree would probably die in time. The Developer informs us that he has no 
intention of removing the tree. 

This tree was not planted by the Parks Board and is not what would be called a 
normal boulevard tree. In the opinion of the Parks Board, it is not an appro- 
priate tree for this area. The tree's root system could be saved by taking 
special measures but the Parks Board does not believe that these measures would 
warrant the large expense involved. The Developer has agreed to plant, in con- 
sultation with the Parks Board, three trees of a species and location appropriate 
to the development." 

The City Manager submits for Council's CONSIDERATION whether: 

A) to permit the Developer to remove the tree and plant three 
trees in consultation with the Park Board, or 

B) to insist that the tree not be removed and ask the Park Board 
to report oncosts of measures to preserve its root system. 


RECOMMENDATION: 


3. Residential Energy Conservation 
Demonstration Project 


The Chanplain Heights Project Manager reports as follows: 

"Vancouver City Council on February 14, 1978, ajproved in principle a program 
dealing with the above noted subject. Council authorized the Project 
Manager to proceed with the initial phases of the ittplementation pro- 
cedure and to report back to Council as c^jprcpriate. 

Council also approved an amount of $10,000 to offset initial project 
costs. 

This activity was a resiolt of an earlier Council action requesting staff 
to investigate the feasibility of a residential energy conservation project. 

Concurrently with the February 14th Council report, an application was made 
to the Federation of Canadian Municipalities for research assistance in 
the anovmt of $20,000. Ihe Project Manager has been advised that this 
request has now been approved. 

The Project Manager has proceeded to set vp a program for managing this pro j.<3ct. 
The firm of Olson Architects/Program Planners and SOLAR 'il^lications and 
Research Ltd' have been selected to participate as the project consultants. 
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A program and budget have been detailed. 

The purpose of this report is to cbtain approval for the appointment of these consultants. 
The Project Manager reconmsnds: 

THAT the firm of Olscai: Architects/Program Planners and SOLAR '/plications 
and Research Ltd' be retained to participate as project consultants at a 
fee including all disbursenients not to exceed $30,000. " 

The City Manager RECCM4ENDS that the reccmnendation of the Project Manager 
be approved. 


4. Mt. Pleasant N.I. P. - 
Toy Lending Library 

The Director of Planning reports as follows: 

"One of the goals of the Mt. Pleasant N.I. P. Concept Plan, adopted 
by Council on September 28, 1976, is to improve the social environment 
within the area# In order to implement this goal, it was an iden- 
tified policy that a Neighbourhood House be established within or 
adjacent to the NIP Triangle, and that its program and that of the 
Kivan Club should be co-ordinated with one another. 

Since that time, a Neighbourhood House has been established and 
staffed, and its programs are being implemented. One of the 
programs, identified by the Neighbourhood House staff, the NIP 
Committee, and the planning staff, is a Toy Lending Library. 
In response to this need, the Neighbourhood House Co-ordinator 
of Volunteers has organized a program, incorporating the parti- 
cipation of local mothers. All sources were canvassed for free toys 
and the results were positive. 

However, there still were some special toys required which were 
not available from donation. Therefore, after assessing the specific 
toys required, and obtaining cost estimates and after preliminary 
meetings with the NIP Committee and planning staff, the request was 
submitted by the Neighbourhood House for a sum not to exceed $200.00 
for purchase of toys for a Toy Lending Library. A letter of 
explanation of the program and a detailed list with cost estimates 
are attached (see Appendix 1) . 

The NIP Committee, after final consideration, moved that Council be 
requested to approve this expenditure. 

The Central Mortgage and Housing Corporation has been advised of 
this proposed expenditure and concurs with the recommendation for 
funding of this project. The total cost is $200.00. 


The Director of Planning recommends that Council approve an expen- 
diture of $200.00 to be appropriated from the Mt. Pleasant Social 
and Recreational Budget Account 896/9215 for the purchase of toys 
for the Mt. Pleasant Toy Lending Library. Costs would be shared 
as follows : 

C. M. H. C. = $ 100.00 

Province = $ 50.00 

City = $ 50.00" 


The City Manager RECOMMENDS that the recommendation of the Director 
of Planning be approved. zaajkA/ 

FOR COUNCIL ACTION SEE PkGEiSyoWlM. 
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FIRE AND TRAFFIC MATTERS 


INFORMATION 


1. Parking - Old King George School Site 


The City Manager reports as follows: 


"On March 21, 1977 Alderman Brown referred to the Old King George 
School Site now being used for parking without apparently a develop- 
ment permit being issued and no landscaping provided around the 
perimeter. The City Manager was requested to submit a report on 
the matter. 

The development permit issued to B.C. Hydro was for demolition only 
and resulted in the lot now being vacant. 

The present use for parking is entirely informal, temporary, and 
not covered by a permit. B.C. Hydro has asked for tenders by April 
5th from parties interested in operating the parking lot on a regular 
basis . 

Any such operator would require a development permit and will have to 
abide by the Downtown Guidelines, and particularly regarding land- 
scaping . 

This requirement has already been discussed with one of the interested 
parties. 

The above is submitted for Council's INFORMATION. " 
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FINANCE MATTERS 


INFORMATION 

1 . Tender Awards 

The Purchasing Agent reports as follows: 

"In accordance with Council policy, contracts for the following supplies 
were awarded by the City Manager/authorized City Officials: 

Boots & Oxfords - Policemen & Firemen 

Laundry Service 

Lubricating Oils 

Soil Sterilant 

Lumber 

Word Processing Equipment 

Two-Way Hand-held Solid State Portable Radio & Chargers 

Remounting Refuse Packer Bodies 

Automobiles 

Road Marking Paint 

Copies of the details of these Tender Awards are attached," 

The City Manager submits the foregoing report for Council's INFORMATION. 


RECOMMENDATION 

2. 1978 Supplementary Capital Budget, Park Board 
Request for Advance Approval for Strathcona 
Conununity Centre Extension Project 

The Director of Finance reports as follows: 

"The Board of Parks and Recreation fias requested approval in advance of the 
1978 Supplementary Capital Budget of an amount of $56,500 for replacement 
of play space in the Strathcona Community Centre, necessitated by the project 
design of the Strathcona Neighbourhood Improvement Project. The Park Board 
states that this requirement is of an urgent nature, in that the School Board 
will not allow the N.I. P. project to proceed until this item is resolved. 
The Park Board further states that, if this request is approved, this item 
will take priority over all others in their 1978 supplementary capital 
programme. 

The Director of Finance recommends that this request of the Park Board 
be approved." 

The City Manager RECOMMENDS that the recommendation of the Director 
of Finance be approved. 


cont'd 
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3. Investment Matters (Various Funds) February 1978 

The Director of Finance reports as follows: 

"(a) Security Transactions during the month of February 1978. 
(b) Summary of Securities held by the General and Capital Accounts. 


(a) SECURITY TRANSACTIONS DURING THE MONTH OF FEBRUARY 1978 
1. GENERAL AND CAPITAL ACCOUNT TRANSACTIONS (PURCHASES) 


Type of Security 


Maturity 
Date 


Maturity 
Value 


Cost 


Term 
Days 


Chartered Bank Deposit Receipts and Government Notes 


SINKING FUND TRANSACTIONS (PURCHASES) 


Type of Security 
Debentures 


Maturity 
Date 


Maturity 
Value 


Annual 
Yield ^ 


1 

Mercantile Bank of Canada 

June 1/78 

$ 2,048,328.77 

$ 2,000,000.00 

120 

7.35 

1 

Mercantile Bank of Canada 

May 15/78 

2,000,000.00 

1,959,520.00 

103 

7.32 

1 

Mercantile Bank of Canada 

Apr. 14/78 

2,000,000.00 

1,971,800.55 

72 

7.25 

2 

Mercantile Bank of Canada 

Apr. 17/78 

1,014,698.63 

1,000,000.00 

74 

7.25 

2 

Mercantile Bank of Canada 

Apr. 28/78 

1,525,500.00 

1,500,000.00 

85 

7.30 

2 

Mercantile Bank of Canada 

May 2/78 

1,000,000.00 

982,511.30 

89 

7.30 

2 

Mercantile Bank of Canada 

Apr. 24/78 

2,500,000.00 

2,460,253.09 

81 

7.28 

2 

Bank of British Columbia 

June 15/78 

4,107,566.03 

ii r\r\r\ r\r\r\ r\r\ 

4 ,000 ,000 . 00 

TOO 

loo 

/ . ob 

2 

Bank of British Columbia 

June 16/78 

1,027,093.70 

1,000,000.00 

134 

7.38 

2 

Canadian Imperial Bank 







of Commerce 

June 2/78 

1,024,230.14 

1,000,000.00 

120 

7.37 

2 

Bank of British Columbia 

May 15/78 

3,061,451.51 

3,000,000.00 

102 

7.33 

2 

Bank of Montreal 

Feb. 28/78 

2,010,115.07 

2,000,000.00 

26 

7.10 

2 

Bank of Montreal 

Feb. 8/78 

2,002,054.79 

2,000,000.00 

6 

6.25 

2 

Bank of Montreal 

Feb. 7/78 

3,502,876.71 

3,500,000.00 

5 

6.00 

2 

Bank of Montreal 

Feb. 8/78 

1,000,945.21 

1,000,000.00 

6 

5.75 

3 

Bank of British Columbia 

June 15/78 

3,080,067.95 

3,000,000.00 

132 

7.38 

3 

Toronto Dominion Bank 

Feb. 15/78 

3,006,667.40 

3,000,000.00 

12 

6.76 

6 

Bank of British Columbia 

June 15/78 

2,565,030.14 

2,500,000.00 

129 

7.36 

6 

Bank of Montreal 

Feb. 7/78 

2,000,219.18 

2,000,000.00 

1 

4.00 

7 

Toronto Dominion Bank 

Aug. 15/7 8 

3,117,749.59 

3,000,000.00 

189 

7.58 

7 

Bank of British Columbia 

July 13/78 

3,000,000.00 

2,906,822.40 

156 

7.50 

7 

Royal Bank of Canada 

Feb. 8/78 

1,000,136.99 

1,000,000.00 

1 

5.00 

7 

B.C. Hydro 6 Power 







Authority 

June 19/78 

1,000,000.00 

974,038.80 

132 

7.37 

7 

Bank of British Columbia 

Mar. 15/78 

1,007,081.64 

1,000,000.00 

36 

7.18 

8 

Mercantile Bank of Canada 

Mar. 7/78 

2,513,222.60 

2,500,000.00 

27 

7.15 

8 

Bank of British Columbia 

May 31/78 

2,045,290.96 

2,000,000.00 

112 

7.38 

J5 

Vancouver City Savings 







Credit Union 

Aug. 15/78 

1,557,275.34 

1,500,000.00 

181 

7.70 

35 

Mercantile Bank of Canada 

Apr. 14/78 

2,529,000.00 

2,500,000.00 

58 

7.30 

]6 

Bank of Nova Scotia 

Aug. 15/78 

2,075,945.21 

2,000,000.00 

180 

7.70 

:q 

Toronto Dominion Bank 

Aug. 15/78 

2,070,145.75 

2,000,000.00 

168 

7.62 




$62,392,693.31 $61,254,946.14 




Price 


Cost 


Term Yield 
Yrs . Mos . % 


City of Vancouver 10.00% Dec. 16/94 $ CAN 200,000.00 101.50 $ CAN 203,000.00 16/11 9.82 


cont 'd 
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Clause #3 continued ; 

Chartered Bank Deposit Receipts and Government Notes 

D ays 

Feb. 28 Bank of Montreal Mar. 15/78 $ 501,448.63 $ 500,000.00 15 7.05 

$ CAN 701,448.63 $ CAN 703,000.00 

$ US 100,000.00 $ US 99,750.00 


SINKING FUND TRANSACTIONS (SALES) 


Sale Term 
Price Yrs.Mos. 


Debentures 


Feb. 22 City of Vancouver 10.00% Dec.16/94 $ 50,000.00 $ 50,500.00 $ 51,517.86 16/10 9.87 


3. DEBT CHARGES EQUALIZATION FUND (PURCHASES ) 

Days 

Feb. 15 Mercantile Bank of Canada Mar. 15/78 $ 1,999,606.64 $ 1,988,592.56 28 7.22 


(b) SUMMARY OF SECURITIES HELD BY THE GENERAL AND CAPITAL 
ACCOUNTS ONLY - AS AT FEBRUARY 28, 1978. 


Type of Security Par or Maturity Value Cash or Book Value 


Short Term 

Chartered Bank Deposit Receipts 

and Government Notes $ 90,901,050.29 $ 88,928,113.96" 


The Director of Finance recommends that the above transactions be approved. 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Director of Finance be approved. 

CONSIDERATION AND RECOMMENDATION 

4 . Champlain Heights Community Recreation Facility 
Ttie Project Manager reports as follows: 

"March 21st the Vancouver Board of Parks and Recreation passed a motion 
recatmending no action be taken on the development of the Chanplain 
Heights Cormunity Facilities pending a decision on dtevelcfment of the 
elementary school. 

The purpose of this report is to provide Council with the background to 
the Parks Board decision and request that Council not alter its stated 
<*jectives in develcping the Chantplain Heights Ccmnunity facilities. 


cont ' d 


Regular Council, December 1, 1970 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Salish Subdivision: Musquenm 
Indian Rc^Horvo (con t 'd) 


Based on statements submitted by the Consulting Inspection 
Engineers for the Indian Band, the costs expended by the 
Band for the installation of storm and sanitary sewers less 
connections, watermains less connections and the clearing, 
grading and gravelling of the streets in the Salish Sub- 
division is $483,125, After extensive checking it is the 
City Engineer's opinion that the Indian Band's statement 
of costs is a fair one. 

The water system and street lighting installed by the 
Indian Band have been inspected and are satisfactory subject 
to minor work, and the pavement and curbs have been found 
to be satisfactory. 

The main sewers have been T,V. inspected. This inspection 
has revealed locations where remedial work will have to be 
carried out, A letter dated 27 November, 1970 has been 
received from the Solicitors for the Inspection Engineers 
undertaking to have the defects corrected to the satis- 
faction of the City Engineer, 

A further protection for the City for all services to be 
taken over by the City lies in the fact that the Agreement 
provides that the Minister will pay the City the costs of 
repairing or replacing sewers, water mains, pavements and 
street lighting found by the City to be defective upon 
initial inspection. 

We RECOMMEND: 

(1) That the City agree that the cost of the works in the 
Salish Subdivision for the installation of storm and 
sanitary sewers and water mains (not including lot 
connections to these utilities) and of clearing, 
grading and gravelling streets, be the sum of $483,125 
as set out in the draft agreement executed by the 
Minister , 

(2) That the Agreement respecting Salish Subdivision between 
the Minister of Indian Affairs and the City of Vancouver 
be approved and the Mayor and the City Clerk be 
authorized to execute the Agreement on behalf of the 
City of Vancouver.* 

Your Board RECOMMENDS that the foregoing report of the City 
Engineer and Corporation Counsel be adopted," 

MOVED by Aid, Linnell, 

THAT the foregoing report of the Board of Administration 
be approved, 

- CARRIED 


The Council (in Committee of the Whole) recessed at approxi- 
mately 10:40 A,M, following which an 'In Camera' meeting was 
held in the Mayor's Office after which meeting the Council (in 
Committee of the Whole) reconvened in open session in the 
Council Chamber at 11:15 A,M,, with the same members present. 
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Clause No. 4 continued ; 

Background 

Novanber 22nd 1977 Council considered a report from the Finance Cotniittee 
dealing with the ccmnunity facilities. At that tine Council unaniitously 
adopted the 11 recotinendations contained in the report after deleting the 
necessity to obtain fontal endorsation of the proposed development and 
related financing program fran the Parks Board and School Board. 

The Council motion and the 11 reoorniendations are attached for information. 

Since Novarber 22nd 1977, the architect has been retained and work on the 
design has cotinenced. Wbrk on design of the two special park areas (the 
5 acre 'natural park' and the 'lookout park') and the tennis courts is 
well advanced with construction due to start under a Young Canada Vforks 
program May 1st 1978. 

Design of Phase 1 is proceeding. This phase includes development of a 400 
pupil elementary school, a gymnasium, related playfields, cotniunity meeting 
spaces, health club and ball courts together with services and parking as 
required. 

Council Noventoer 22nd 1977 recatwended to the 1978 Council that an amount 
Of $1.5M be reserved in the Supplementary Capital Budget to start the 
financing program. (Total cost of Phase 1 is estimated to be $1.9M) . 

February 14th 1978 Council received an infontation report fron the Director 
of Finance on the 1978 Supplanentary Capital Budget. This report recognised 
"that the first phase of Chanplain Ifeights Carraunity facilities will cost 
$2M but only a portion of that work will be undertaken in 1978, the pro- 
vison of $1.5M for this item for 1978 could probably be reduced to $1M. 
This would iirply that Coimcil would have to cctrmit at least $1M in 1979 
to cctrplete this first phase." 

The Director of Finance and the Project Manager had discussed this reduction 
in the 1978 cotmitment and the Project Manager was in agreement 

Parks Board Position 

Ihe Parks Board has not s\:pported the Charoplain Heights Ccmmunity Facility 
development program. Noventaer 21st the Board expressed concern with the funding 
arrangement and noted they would only be prepared to approve partial funding 
for the gymnasium and the design costs. 

Hie Board Chairman and Commissioner Fcwler appeared before Council NoveniDer 22nd 
and spoke against the 11 reccranendations ccntciined in the Finance Carmittee 
report. 

January 30th 1978 the Project Manager attended a Parks Board Planning 
Ccmtnittee meeting to report on progress. The Ccmittee reiterated its 
concerns with respect to funding and requested a 'user demand stucfy' to 
show the need for svjch a facility. Tlie Project Manager agreed to 
provide this information. 

February 10th 1978 the Demand Stut^ was ocitpleted however, prior to 
presentation of the findings the Chairman of the Parks Board Planning 
Committee presented a report titled "Park and Recreation Development/ 
Chaitplain Heists Area" . This report concluded with ^ proposed 
reocmmendation: "that a separate recreation facility not be constructed 
at this time. Also any private developers be encouraged to participate 
with dollars in the Park and Recreation Facilities in the Champlain 
Heights area, and that aE^roximately $200,000 be put into the elementary 
school being designed pl\as the $93,500 for the gymnasium to provide 
seme specialized recreation facilities". 

Against t±iis backgroxmd the oonsviltant presented the Demand Study viiich 
si±)Stantiated the need for the Phase I facilities. 


cont ' d 
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The Planning Ccnmittee received the consultants report and approved 
Coitmissioner Fcwler's notion after making sane minor amendments. On 
hearing this decision sane merobers of the catiminity requested an 
oj^rtimity to meet with the Board to discuss the matter. 

February 28th 1978 approximately 25 people attended a meeting, the 
presentations made were strongly critical of the Planning Catmittee 
recotrnendation. ConmissionerBi Bain and Fowler were in attendance, 

March 13th 1978 the Planning Comittee again considered the matter. 
The Comiittee had for it's consideration a staff report from the Director 
of Planning which reviewed the background, considered the alternative 
courses of action and concluded by recotinending that the Board proceed 
with a slightly modified Phase I scheme of developnent. 

As a result of a decision by the Provincial Government with respect to 
funcing of the elonentary school, the Caimittee decided to take no action. 
This was supported by the Board March 20th 1978. 

School Board Position 

The Vcnooxiver School Board is on record as having formally endorsed the 
Ccrmunity Service Centre plan as presented in the consultants report dated 
Septsnter 26th 1977. 

The Schcx)l Board requested funding from Victoria for site acquisition and 
construccion of the 40Q pi;pil elementary school. 

Tlie Provincial Department of Education did not approve capital funding for 
this school pending a review of the ijipact of declining enrolLnents on all 
schools in the City. 

School Board officials have requested that this stvdy be done on a sector by 
sector basis with the Fairview area and the South East sector being the 
first priority. The Province is apparently not prepared to proceed on 
this basis and the School Board is now beginning the reviotf as requested. 
It is anticipated the review will take five to six months to cotplete. 

SUMftRy 

Staff are still of the opinion that an elementary school is required on 
this site. The Provincial stvidy will unfortunately delay the start of 
construction . 

In the report presented to Coiancil Novernber 22nd 1977 the Project Manager 
noted that one of the strengths of the plan was that it called for facilities 
that could be added to over time as demand and funds dictated. As was 
stated this approach was taken, as opposed to the earlier plans for a 
comprehensive facility, in order to permit develojment to occur over a 
number of years. 

Fran the User Demand Study vrfiich was prepared it is evident that there would 
be a strong demand for the proposed recreation and conmunity facilities. 

CCNCmSIONS 

The Vancouver School Board and the School Board staff svpport the development 
as presented in the Consultants report dated Septeirber 26th. 

Vancouver City Council unanimously supported the development. 

The Vancouver Parks Board staff have reconmended proceeding with a slightly 
modified Hiase I. 

The Chanplain Heights Planning Advisory Conmittee sv^^ort the proposed 
facilites. 


cont 'd 
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The Project Manager recatmends : 

THAT Council reaf fim its support of the Champlain Heights Corinunity 
Facilities plan and the develcpnnent program \4uch would ccranit $1M in 
1978 for the start of Kiase I. 

The City Manager comments as follows : 

In the attached letter the Parks Board recommends that no action 
be taken at this time on the development of the Champlain Heights 
Community Facilities. If Council accepts that position, then 
the 1978 Supplemental Capital Budget need contain only $100,000 
as provision for enlarging the school gymnasium. In future 
years, there might be further allocations for constructing other 
community facilities, either as additions to the school or as 
separate facilities to be built on sites set aside for them in 
the present plans. 

In the preceding report, the Champlain Heights Project Manager 
argues against the position of the Parks Board and recommends 
that "Phase 1" of the recreational facility be proceeded with. 
This involves both the $100,000 for a larger gym and a separate 
$1.8M facility. Further consideration might reduce the size 
and cost of the facility somewhat. If Council accepts this position 
then it is appropriate to set aside $1,000,000 in the 1978 
Supplemental Capital Budget. 

A decision is required at this time between the position of the 
Parks Board and the position of the Champlain Heights Project 
Manager, so that consequent provisions can be made in the 
Supplemental Capital Budget. The City Manager submits this 
decision for CONSIDERATION. 

The City Manager RECOMMENDS that Council invite the Champlain 
Heights Project Manager and representatives of the Parks Board 
to explain their positions at an evening meeting of Council on 
April 11, and that delegations requesting this be heard at the 
same time. 
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PERSONNEL MATTERS 

RECOMMENDATION 

1. Review of the Appointment of Mr. R. Maki , codes Engineer, 
to a National Building code Coitimittee 

The Director of Permits and Licenses reports that: 

"Council on March 29, 1977 approved the appointment of Mr, R. 
Maki as a member of the Coordinating Committee of the Standing 
Committee on Use and Occupancy/National Building Code for a 
period of three years. The approval was granted subject to 
a review after one year of the effectiveness of the contribu- 
tions of Mr. Maki. 

The 1977 report appended a letter from Mr. H. B. Dickens, 
Deputy Chairman, National Research Council (copy attached) 
in which he specifically requested Mr. Maki ' s participation. 
This request and the circumstances are still valid. 

The effect of this appointment is for approximately twelve 
working days leave of absence with pay per year. The National 
Research Council of Canada pays all other expenses. 

In my opinion any negative effect in Mr. Maki's work schedule 
is more than compensated for by his greater effectiveness 
as a resource person in Building Code matters for the City 
of Vancouver. 

Therefore, I recommend that the appointment of Mr. Maki to 
the Coordinating Committee of the Standing Committee on Use 
and Occupancy of the National Building Code be confirmed for 
the remaining portion of the three year period." 


The City Manager RECOMMENDS that the recommendation of the Director 
of Permits and Licenses be approved. 


FOR COUf'CIL ACTION SEE PAGi{S)662.^. 
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(PROPERTIES: A9 - 1) 


PROPERTY MATTERS 


INFORMATION 


1 . Demolitions 


The Supervisor of Properties reports as follows: 


"I have received and opened quotations from various 
contractors for the demolition of the structure listed 
below and have awarded the contract to the low bidder 
as noted :- 

Successful 

Property Project Bidder 


236 Campbell Ave. 
Lots 2 & 3, Block 49 
D.L. 181 


Rede ve lopmen t 
Project II 
Area A-5 


Litchfield 
Bulldozing & 
Demolition Ltd, 


City to Pay 
$5,400.00 


Code No. 


5847/52 


The City Manager has confirmed the above contract and submits 
the foregoing report of the Supervisor of Properties to Council 
for INFORMATION. 

RE COMMENDAT I ON 

2 . Lands Leased to the Province of British Columbia 

(Ministry of Human Resources) for Day Care centres 


The Supervisor of Properties reports as follows: 

"The Province of British Columbia leases various properties 
from the City on which Day Care Centres have been located. 
Most of the leases were two year leases, entered into in April 
1974, which were then renewed for a further two years to 
April 21, 1978. 

The British Coliambia Building Corporation has assumed many of 
the functions related to property of the Department of Public 
Works and they have requested new two year leases with options 
for an additional two years, subject to the terms and conditions 
of the present leases. The present rental on these sites is 
one dollar per annum. 

The Director of Legal Services has suggested that the leases 
be changed to a year to year basis, with a six months' notice 
of cancellation, in this way, they could be extended without 
redrawing the leases at the end of each two year term. All 
of the sites have individual leases and the costs involved in 
redrawing the leases are out of all proportion to the rental 
return. 

It is therefore recommended that the City grant year to year 
leases to the British Columbia Building Corporation for the 
operation of Day Care Centres on the following sites. The 
leases to be drawn to the satisfaction of the Director of Legal 
Services and the Supervisor of Properties, commencing April 22, 
1978 and to contain the present terms and conditions as the 
leases now in force with the exception of the present two year 
term and option for a further two years. 


c ont ' d 
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Clause No. 2 continued: 


Lots 9 to 12, Block 109, District Lot 2r)4A, S/W 
Corner of 7th Avenue and Windsor Sfrpf^i- 


Portion of Lot B, Block 14, District Lot 185, N/S 
of 1000 Block Beach Avenue. 

Lot 19, except R/W of 20 Block 305, District Lot 526, 
N/E Corner of 8th Avenue and Arbutus Street. 

Lots D, E, and F of A, Block 31, District Lot 313, 
S/E Corner of 64th Avenue and Buscombe Street." 

The City Manager RECOMMENDS that the foregoing recoininendation of the 
Supervisor of Properties be approved. 


3. Sale of Property North Side East Georgia Street, 
West of Boundary Road 


The Supervisor of Properties reports as follows :- 

"Under the authority of the Property Endowment Fund Board, 
tenders were called for the purchase of the following- 
described property on March 7, 1978 and were opened in 
public at 9:30 a.m. Tuesday, March 28, 1978. 

Recommended that the following offer to purchase, being 
in this case the highest offer received and representative 
of current market values , be accepted and approved under 
the terms and conditions set down by Council. 


Lot 16, to which is added the West h of Subdivision 15, 
North h Lot 89, THSL, Plan 2016 - N/S East Georgia Street 

West of Boundary Road - Zoned: RS-1 

Purchase 

Purchaser Lot Size Price Conditions 


Mike Malkoc 


49.5 X 106.81 


$33,625.00 

(net) 
Cash 


Public 
Utilities 
Easement 
Over east 
5 feet." 


The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Properties be approved. 


FOR COUfJCIl ACTION SEE PAGE(S) 5.&2. 
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MANAGER'S REPORT 

TO: Vancouver City Council March 30, 19 78 

SUBJECT: Harbour Park - Consultant Study 

Request for an Increase in Payment 

CLASSIFICATION: CONSIDERATION 

The Director of Planning reports as follows: 
" PURPOSE 

This report is submitted to Council for consideration of a request by Urbanics 
Consultants Ltd. for an increase in fees for the market/economic study of the 
Harbour Park development opportunities. 

BACKGROUND 

In April, 1977, City Council approved an expenditure of up to $5,000 for a 
market/economic consultant to assist City staff in preparing plans for 
Harbour Park. _ , , 

Ur^^anics Consultants Ltd. were appointed in August, 1977, yihen . 
detailed terms of reference and draft objectives for the site had been 
prepared. 

In responding to their selection, Urbanics stated as follows: 

"As we have discussed, the range of study is considerably 
broader than had been originally anticipated, taxing 
both time and fees originally established for this 
assessmentt , » 

Urbanics also noted six uncertainties^ incl uding the fact that Council had not 
yet agreed on objectives for the site and that the development concept was 
dependent upon lease negotiations with the National Harbours Board. 

The consultant therefore considered it important to investigate a wider range 
of development options than the budget allowed. The study is considered to 
have beuti wtll done and.cornprehensive, allowing Council to proceed with full ■ 
knowledge of the alternatives. _ 


After completing the study, Urbanics submitted their invoice and it was paid. They 
pointed out that the complexity of the study, and the many uncertainties with which 
they had been asked to contend, had resulted in a considerable cost overrun (of 
approximately 3 times the amount of the budget). 

On January 26, 1978, Urbanics Consultants Ltd. submitted a letter requesting an 
additional payment of $3,500 (copy of this letter is attached). It is noted in ^ 
the letter that this request, which would increase the total fee to $8,500, v 
represents only a partial recovery of the firm's cost overrun. 


This request for an additional payment of $3,500 by Urbanics Consultants Ltd. is 
submitted to City Council for Consideration. Approval of the increased payment 
cannot be supported by any documented request or authorization for over-expenditure. 
City staff were, however, aware during the course of the study, that the work being 
undertaken was well in excess of the budget. The resulting consultants' recommend- 
ations are also considered to be worth the additional $3,500. The 
':omptroller of Budgets advises that if approved, the additional funding 
./ould be provided in advance of the 1978 Budget." 


The City Manager submits the report of the Director of Planning for 
the CONSIDERATION of City Council. 

FOR COUmi ACTIOrJ SEE PAGE(S)^^3 
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CC 62-HLH-75 


MANAGER'S REPORT 


DATE 


March 31, 1978 


TO: 


VANCOUVER CITY COUNCIL 


SUBJECT : 


TOWING BY-LAW REGULATIONS 


a".AS'3IFICATI0N : RECOMMENDATION 


Q:ri2 D: rector of Permits and Licenses reports as follows: 

'A meeting was held on March 23, 1978, with representatives of the Towing 
..'csnpanies and Parking Lot Operators to review the new towaway regulations 
which oorae into effect on April 1, 1978. Following a discussion of the 
By-Law requirements it became apparent to your officials that some 
aodifications to the By-Law are required. 

i feters Machines 

ihe By-Law requires a machine, used in a commercial parking lot, to issue 
a ticket and a receipt with the date and time stamped thereon. We are 
now aware there are caily approximately 20 machines in the City Which will 
stamp the date and time cn both the ticket and the receipt. Machines 
with this capability are available from England at a cost of 
approximately $3,000.00 each. Since there are approximately 200 
machines in the City, it would cost the parking lot industry about 
jSOO,000 to meet this requirement. There would also be a considerable 
:lslay in obtaining these machines. 

Other machines are available vdiich stamp the time only on the receipt 
portion of the ticket, which is the portion taken away by the custcmer. 
These cost about $1,500 each and some are in use in the City. It is 
reccramended that in the by-law these machines be considered acceptable. 

There remains the problem of operators vdio wish to retain a machine that 
does not stanp date and time, or who are awaiting delivery of an ac- 
ceptable machine. It is reccmmended that in such cases overtime tow^ 
aways not be permitted, but cars could be towed for creating a hazard, 
having no ticket whatsoever, or having a ticket vdiich has expired by 
more than 12 hours. 

:[ bwing Rates 

"^Ihen the By-Law was being prepared it was proposed to set the maximum 
.-.owaway fee at $20.00. Due to an oversight, the fee was put in at 
$25.00. Also, it is felt that vAien an owner claims his vehicle prior to 
it being towed away, a maximum drop charge fee should be established at 
$10.00 

[ reconmend that: 

A, Parking ticket machines be required to issue a ticket and receipt 
with the time of day being printed only cn the receipt portion. 

Bo Towaway to be permitted from canmercial parking lots which do not 
have approved ticket machines if the vehicle is creating a hazard, 
has no ticket or the ticket has expired by more than twelve hours. 

C. The maximum towaway fee be set at $20.00 with a maximum drop charge 


Tne City Manager RECOMMENDS that the reconmendations of the Director of Permits 
and Licenses be approved. 


of $10.00. 


II 


FOR COUNCIL ACTION SEE PAGE(S) .>5&3.!l^2^ 



March 31, 1978 


TO: Vancouver City Council 

SUBJECT: Tender 782 - Street Pavements & Curbs 

Tender 78 3 - Lane Pavements 

"^ASSIFICATION: RECOMI-IENDATION 


The City Engineer reports as follows; 

'Tenders for the above were opened on March 30, 1978 and referred to 
the City Engineer for tabulation and report to the City Manager. 

All tenders have been checked and are in order. Tabulations of total 
amounts bid and a Streets Contracts Cost Index' graph are attached. 

These bids are unit priced based on quantity estimates supplied by 
the Department; therefore, the total costs of these contracts may vary according 
to actual quantities measured during construction. 

The City Engineer recommends that: 

(a) Contracts be awarded to the low tenderers as follows; 

Contract 782 - Street Pavement 8e Curbs, to 

Columbia Bitulithic Company Limited, 
Post Office Box 34225, Postal Station D, 
Vancouver, B. C. 
V6J AN 7 

for the amount bid, namely, $1 324 913.80 

and Contract 783 - Lane Pavements, to 

Unger Construction Company Limited, 
10720 - 84th Avenue, 
Delta, B. C. 

for the amount bid, namely, $788 910.00 

(b) Contracts satisfactory to the Director of Legal Services be entered into. 

(c) The bid bonds of the unsuccessful tenderers be returned." 

The City Manager RECOMMENDS that the above recommendations of the City 
Engineer be approved. 

FOR COUNCiL ACTION SEE PA6E{S) 


PART REPORT TO COUNCIL 

STAHDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


MARCH 16, 1978 


A meeting of the Standing committee of council on Planning 
and Development was held in the No. 1 committee Room, Third Floor, 
City Hall, on Thursday, March 16, 1978 at approximately 1:30 p.m. 

PRESENT : Alderman Gibson, Acting Chairman, 

Items 1 and 2 
Alderman Harcourt, chairman. 

Items 3 and 4 

Alderman Brown 
Alderman Kennedy 
Alderman Puil 

CLERK TO THE 

COMMITTEE : M. L. Cross 


RECOMMENDATION 

1 . Monthly Status of Rezoning Applications 

The Committee considered a memorandum dated March 8, 1978 
from the Zoning Planner forwarding the status report on rezoning 
applications for the month of February, 1978 (on file in the City 
Clerk's office). Mr. R. Scobie, Zoning Division, noted that a 
summary page (copy circulated) has be'-n added to the status report 
to review anticipated action in the upcoming month for each appli- 
cation . 

RECOMMENDED 

THAT the monthly status report of rezoning applications for 
the month of February, 1978 be received. 


2. Extension of Deadline for B'nai B'rith Foundation to Purchase 
City-owned Haro Park Site 

The committee considered a report of the City Manager dated 
March 1, 1978 (copy circulated) in which the Director of Social 
Planning advises that council authorized the sale of the northwest 
corner of Bute and Haro Streets to the B'nai B'rith Foundation for 
a multi-purpose service centre for elderly and handicapped people, 
the offer to remain open for acceptance by the Foundation until 
February 29, 1976. The Foundation was granted an extension to 
December 31, 1977. The Director of Social Planning supports a 
further request for an extension of the period of time in which 
they may accept the city's offer. 



cont 'd 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

0. Eroctiou and Lightinjj of Cliristmas Tree: 
A 1 oxaiui (M* jmd Powol 1 SlrtM«l>4 (dnstown) 

It was agreed to defer conHideration ol' this repoi't 
until after the hearing of delegations later this day. 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Adams, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT the report of the Committee of the Whole be adopted. 


- CARRIED 


BY-LAWS 


1. BY-LAW TO AMEND BY-LAW No. 3575 BEING 
THE ZONING AND DEVELOPMENT BY-LAW 

(W/S Hudson Street North and South of 71st Avenue ) 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Bird, 

THAT leave be given to introduce a By-law to amend By-law 
No. 3575, being the Zoning and Development By-law, and the By-law 
be read a first time. 

- CARRIED 


MOVED by Aid. Hardwick, 
SECONDED by Aid. Bird, 

THAT the By-law be read a second time. 

- CARRIED 


MOVED by Aid. Hardwick, 
SECONDED by Aid. Bird, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in 
the Chair. 

- CARRIED 


MOVED by Aid. Hardwick, 

THAT the Committee of the Whole rise and report. 


- CARRIED 


The Committee then rose and reported the By-law complete. 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Bird, 

THAT the report of the Committee of the Whole be adopted. 


- CARRIED 


MOVED by Aid. Hardwick, 
SECONDED by Aid. Bird, 

THAT the By-law be read a third time and the Mayor and 
City Clerk be authorized to sign same and affix thereto the 
Corporate Seal. 


- CARRIED 


Part Report to Council 
Standing Committee of Council 
on Planning and Development 
March 16, 1978 

Clause No. 2 continued : 

The Committee, 

RECOMMENDED 

THAT the period of time open to the B'nai B'rith Foundation to 
accept the City's offer to sell Lots 23 to 26, Block 32, 
D.L. 185 be extended from December 31, 1977 to June 30, 1978 
under the same terms and conditions approved by Council on 
August 12, 1975. 

3 . Housekeeping Amendments - Stage 2 - Zoning and Development By-law 

The Committee considered a report of the City Manager dated 
March 2, 1978 (copy circulated) forwarding a five-part report of 
the Director of Planning dated March 1, 1978 (on file in the City 
Clerk's office) . 

In the report the Director of Planning advises that the By-law 
Consultant has completed the analysis of the Zoning and Development 
By-law and in this stage makes recommendations for amendments to 

Sections 12 and 13, the District Schedules, the General Schedules 
and other minor items remaining from Stage 1. 

Mr . B . Porter, By-law consultant, outlined the various amend- 
ments contained in each of the five sub-reports of the Director of 
Planning . 

Part 1 deals with definitions and recommends: 

a) deletion of redundant or trite definitions e.g., private 
stable, group houses, interior site, parking garage, 
private and other "parking" definitions; 

b) addition of new definitions to simplify the District 
Schedules, avoid needless repetition and facilitate under- 
standing of the uses listed in the District Schedules e.g., 
grade, homecraft, child daycare facility, exterior side 
yard, church and loading space; 

c) modification and amendment to existing definitions to 
improve their understanding and remove legal ambiguities e.g., 
local area office, trailer court, comprehensive development, 
infill development, and basement; 

d) modification and amendment to existing definitions to 
simplify general regulations and provide for a greater 
range of alternatives within the definition form e.g., 
comprehensive development, townhouse, apartment and 
parking space . 

Mr. Porter noted that some recommendations relate to the 
form and substance of the regulations they form a part of, and 
were specifically noted as follows: 
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Clause No. 3 continued : 

(i) Personal Care Home 

At the request of the Social Planning Department, an 
adjustment has been made to this definition to now 
include persons of mental disability. Previously the 
definition referred to persons of a physical disability 
only, in addition to the infirm and aged. 

(ii) Townhouse and Apartment 

These definitions have been simplified and reduced to a 
primary distinction of individual outside access, in 
the amended form, each Townhouse unit would require its 
own direct access at or near ground level, whereas an 
apartment unit would share a common corridor and entrance 
to the outside. 

The current definition defines a townhouse form much more 
precisely and has been criticized for unreasonably limiting 
design options. The regulations pertaining to location, 
height, yards, etc., are not affected by this change in 
definition and would continue to apply. 

This Amendment may prove to have a significant impact 

on residential building design and the Director of planning 

therefore wishes to report back in one year's time on 

the effect of the changes. 

(iii) Basement 

Together with recommendations for amending other parts 
of the By-law, the proposed amendment to the definition 
of "basement", and the added definition for "grade", 
will cure a serious ambiguity and conflict with the 
Building By-law. Both By-laws will now be in general 
agreement in this area . 

(iv) Height/Storeys 

With the proposed elimination of "storeys" from the 
definition section, the current method of measuring 
height using two standards - both in feet and storeys - 
may be restricted to feet. While some problems may 
still exist, conflicts and ambiguities between the two 
systems may be eliminated. However, the issue of 
measuring and limiting height requires a much more 
intensive analysis than possible in this housekeeping 
review. 

Part 2 deals with a variety of miscellaneous housekeeping 
amendments to Sections 3, 4, 5, 6 and 10 and the relocation of 
regulations to Section 11 - Additional Regulations. A new Section 6 
has been proposed to improve the enforcement and charging provisions 
of the By-law. An amendment has been proposed for Section 10 to 
clarify living accommodation which may be permitted in a basement 
including dwelling units in the basement of apartment buildingH 
for which a Building Permit was obtained after January 1, 1951. 

Part 3 deals with activities and developments which may be 
carried on without a development permit. Amendments are proposed 
which would remove existing inconsistencies and result in a more 
equitable regulation of all forms of development. 

cont ' d 
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Standing Committee of Council 
on Planning and Development 

March 16, 1978 (1-4) 
Clause No. 3 continued: 


Mr. Porter noted that Schedule A, located after the District 
Schedules, contains the general exemptions from the Development 
Permit procedures. It is proposed to relocate this as Section 5 
in the body of the By-law, following Section 4, Development Permit 
Procedure . 

Some of the major and significant amendments being proposed 
to this Section are as follows: 

a) Certain senior government functions - Federal and Provincial - 
were prpviously listed as exempt from Municipal Development 
Permit procedures. While these functions may be exempt by 
reason of statutory authority, in most instances the present 
policy has been one of co-operation with the City and 
abiding by standard development permit procedures. The 
proposed amendment will, by deleting this exemption, 

remove any current impediments to continued co-operation. 

b) Likewise certain boards and agencies of the City have been 
exempted from the permit procedure. The amendments will 
continue the present exemption for engineering matters 
but School Board, Parks Board and City developments will 
now be required to observe the same regulations as any 
private developer within the City. 

c) Renting of surplus garage space had been restricted to 
the single family and two- family districts, thereby 
denying the same privilege to one and two- family residences 
located in other districts. The proposed rewording will 
extend this privilege to any one or two-family dwelling 
whatever the district. 

d) Home crafts and occupations are presently regulated as 
conditional uses in all District Schedules except RA-1 
(Blenheim) , RS-4 (Shaughnessy) , HA-1 (Chinatown) and 

HA-2 (Gastown) . These applications require a considerable 
amount of staff time in processing for the approval of 
the Director of Planning. However, it is suspected that 
only a very small percentage of the actual home crafts 
or occupations being carried on in this City are doing 
so with Development Permits. 

Enforcement is being conducted on a complaint basis but 
few complaints have been received in this area. It is 
therefore proposed that home crafts be permitted in all 
districts without a Development Permit. The regulations 
proposed elsewhere in this report (Part 2 Pg . 14) would 
still remain in force as guidance, and enforcement would 
continue on a complaint basis. 

e) The Use Conversion listing (proposed for tabular form) 
which allows certain conversions without a Development 
Permit, has been substantially reworded. In addition, 
the necessity for a permit in any conversion from retail 

to office or vice versa, a constant source of some complaint 
by the public, is proposed for elimination subject to 
certain conditions . 


cont 'd 
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Clause No. 3 continued; 


Part 4 deals with off-street parking and loading regulations. 
It is proposed to centralize these regulations, presently located 
in four different areas, into a proposed Section 12 which will 
replace the current Sections 12 and 13 and Schedule B. 


Mr. Porter noted that the major cunendments would be: 

a) logical reordering of regulations 

b) clarification and simplification of regulations 

- All definitions pertaining to parking and loading 
have been substantially redefined. 

- To facilitate use of the regulations parking and 
loading space formulae have been consolidated in 
one location and grouped by type or class of use . 
As a result current distinctions between uses can 
be easily visualized. 

- Marginal notes have been added where necessary to 
enable cross-referencing of regulations. 

c) substantive amendments to effect a simpler and clearer 
form of By-law control 

- Fourteen new categories of uses have been intro- 
duced into Schedule B (now proposed as Table 1) 

for the purpose of calculating the number of spaces 
required for any use or development. 

- Amendments are proposed for those sections dealing 
with the number and location of spaces including a 
rewording of the disability section, a provision 
allowing the Director of Planning to determine the 
number of spaces and method of rolculation in more 
unusual cases which cannot be covered by a general 
rule, deletion of a building set back now considered 
superfluous, standardization of gross floor area 
computations for the purpose of loading spaces, 

a change to a class of use for calculating the 
number of spaces instead of individual uses con- 
sidered separately, and a provision requiring that 
each use have access to a required loading space. 

- proposals to simplify the parking and loading 
regulations include a redefinition of "parking 
and loading areas" and "structures". Required 
parking spaces for one and two- family dwellings have 
been excluded from the definition of "parking area" 
and thereby from the regulations on screening, 
lighting and landscaping which apply to the larger 
parking areas resulting from multiple- family 
accommodation, commercial, industrial and miscel- 
laneous uses . Commercial establishments requiring 
less than four spaces should no longer be exempt 
from regulations requiring paving and screening. 


cont ' d 
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Clause No. 3 continued : 


- Required screening and lighting restrictions desi^jned 
to protect residential dwellings from adjacent uses, 
previously applicable only to uses located in an R 
District, have been extended to include those uses 
adjoining or facing residential uses in an R District. 

Highly technical regulations dealing with specific 
standards e.g., gravel size have been deleted and 
replaced by a reference to a standard approved by 
the City Engineer and Director of Planning. 

- A further six-month extension has been ddded to the 
maximum 2-year limitation for temporary parking areas 
with reduced surfacing requirements at the discre- 
tion of the Director of Planning . 

- Permitted exceptions for parking areas in C-1 Districts 
have been slightly altered to ensure compatibility 
within residential areas and to recognize the limi- 
tations of site design. 

- Permission to provide required commercial or indus- 
trial parking on another site if within 150 feet has 
been slightly altered to require that such parking 
scheme be first approved by the Director of Planning. 

- Several regulations have been altered to clarify 
their intent. 

- An amendment to the District Schedules is proposed 
as a direct consequence of a request from the Urban 
Design Group to require a small landscaped set back 
for parking in commercial developments. 

Mr. Porter noted that there has been a need for a major analysis 
of parking space calculations and standards for some time. A study 
is currently on the 1978 work programme of the Engineering Depart- 
ment, Traffic Division, and will possibly be looked at by the 
Planning Department in 1978 as part of their Work Programme. 

Part 5 deals with the District Schedules which have received 
substantial adjustment and amendment and are in need of major 
reorganization. The proposed amendments will introduce a degree 
of uniformity in format and will clarify the regulations. 

The major deficiencies of the present District Schedules are: 

a) The power of the Director of Planning to permit conditional 
uses is ambiguously worded, and might appear to be wider 

in scope than in fact the case. 

b) There is a different wording in the Schedules for the same 
use or regulation, leading to confusion in interpretation 
and implementation. 

c) Similar uses and regulations appear at various locations 
throughout the District Schedules making it difficult to 
appreciate the distinctions between districts and com- 
pounding the problems of subsequent amendments . 


(1-6) 
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Clause No. 3 continued: 


d) The wording used in some regulations is inadequate and .las 
had to be supplemented by interpretive policies. 

Mr. Porter noted that in the exercise of the Director of 
Planning 's discretion to relax certain regulations and to approve 
conditional uses, applications are first submitted to an inter- 
departmental staff committee which in turn make recommendations 
to the Director of Planning. The proposed amendments will be 
more precise concerning the approval of conditional uses, will 
specifically list those areas where the discretion to relax the 
regulations is available, and will note the considerations that 
must be regarded in reaching a decision. 

In general, amendments to the District Schedules would: 

- Transfer some use conditions and regulations found 

in all or most District Schedules to Section 11, thus 
simplifying and shortening the Schedules. 

- Delete certain uses from the District Schedules and 
either regulate by exempting from the Development 
Permit process, no longer allowing as a use, or 
regulating by a similar use that is permitted e.g.. 
Group Houses is proposed for deletion as a redundant 
building form. Fraternities can be regulated as a 
Boarding or Rooming House and Homecrafts can be per- 
mitted without a permit provided they are carried out 
in compliance with the regulations. 

- Amend the present method of determining height for 
buildings; measurement in feet and measurement by 
storeys. Measurement by storeys is the more inade- 
quate and problematic of the two and is less effective 
in the actual regulation of height. Measurement in 
feet permits closer alignment with the Building By- 
law and is a more logical determinant of height. 
Other regulations concerning bulk and site coverage 
should be adequate to control site density. 

- Further analysis on determining the height of a 
building is recjuired and will be the subject of 
a subsequent report. 


The effects of adopting a revised District Schedule are: 

- All District Schedules will contain a statement of 
intent to assist the Director of Planning in his 
consideration of conditional approval uses. 

- The words "Outright Approval" and "Conditional Approval", 
although commonly used in practice, are being introduced 
for the first time into the District Schedules. 

- The discretionary power of the Director of Planning is 
significantly clarified by specifically noting his 
areas of discretion in approving conditional uses and 
in relaxing certain regulations. 

- All use listings and regulations have been rewritten 
where necessary and the same wording and general location 
will thus be found in each applicable District Schedule. 


cont ' d 
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Clause No. 3 continued ; 

- As a result essential distinctions between District 
Schedules will be highlighted and subsequent amendment 
will be greatly facilitated. 

- All regulations are numbered with the decimal system 
employed in the balance of the By-law and reference 
to these sub-sections will therefore be much easier 
and certain. 

While amendments to the regulations serve considerably to 
improve their understanding and efficiency, there is still some 
concern that the content and form of these regulations, particularly 
those controlling height, bulk, yards and setbacks, may in fact 
be discouraging innovative, sensitive and amenable design for 
residential buildings. Analysis of this effect does not form 
part of this report but could be the subject of a subsequent report 
by the Director of Planning. 

The proposed amendments pertain to all District Schedules 
except CD-I. Two CD Districts presently operate much like District 
Schedules; Downtown Eastside and Cedar Cottage. No amendments 
are proposed to the Downtown Eastside as it will be replaced by 
a permanent District Schedule. The Director of Planning recommends 
that the Cedar Cottage By-law be created as a new District Schedule 
and he be instructed to rezone the area to the new District and 
refer the matter direct to Public Hearing. 

Mr. R Spaxman, Director of Planning, advised that what appears 
to be housekeeping amendments is a major element of change to 
the Zoning and Development By-law, entailing a significant amount 
of work on the part of the By-law Consultant. The next stage of 
his work will be a substantive analysis of alternate methods of 
land use control . 

The Committee , 

RECOMMENDED 

A. THAT the Director of Planning be instructed to apply 
to amend Sections 3 to 7 inclusive. Sections 10 to 13 
inclusive. Schedules A and B and the District Schedules 
of the Zoning and Development By-law .(in accordance with 
the recommendations contained in the reports of the 
Director of Planning dated March 1, 1978) and that the 
matter be referred to Public Hearing. 

B. THAT the Director of Planning report back with recom- 
mendations for amendments to the Definitions of "Height 
of Building" and "Floor Space Ratio". 

C. THAT the Director of Planning report back on one year's 
time on the effect of the amendments to the Definitions 
of "Townhouse" and "Apartment". 

D. THAT the Director of Planning and the City Engineer 
adopt Design Guidelines for the landscaping and surface 
treatment of parking areas. 


cont ' d 
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E. THAT the Director of Planning report back on the effects 
of the District Schedule Regulations with respect to 
siting, height, floor space, setbacks, yards, daylight 
access and containing angles on the design of residential 
buildings, and include recommendations. 

F. THAT the Director of Planning be instructed to apply to 
amend the Zoning and Development By-law by the addition 
of a new District Schedule containing the same uses and 
regulations as By-law 5016 and to rezone that area of 
Cedar Cottage presently regulated by By-law 5016 from 
Comprehensive Development District to the new District 
and refer same direct to Public Hearing. 

The meeting adjourned at approximately 3:35 p.m. 

****** 


FOR COUNCIL ACTION SEE PAGE{S) 5^^.. 
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PART REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON 

TRANSPORTATION 


March 16, 1978 


A meeting of the Standing Committee of Council on Transportation 
was held on Thursday, March 16, 1978, at 3:30 p.m, in the No. 1 
Committee Room, third floor. City Hall. 


The minutes of the meetings of February 9, 1978, and 
February 16, 1978, were adopted. 

RECOMMENDATION : 

1 . Lighting of Downtown Parking Lots 

City Council at its meeting on February 14, 1978, requested the 
Director of Permits and Licenses to report to the Transportation 
Committee on by-law enforcement concerning adequate lighting of 
downtown parking lots. 

In a Manager's Information Report dated March 8, 1978, the 
Director of Permits and Licenses reported as follows: 

"Night inspections of the parking lots in the Downtown area 
have been carried out during the past two weeks. Eighty (80) 
sites were checked and thirteen (13) were found to have light- 
ing problems. These range from broken light bulbs to simple 
failure to turn lights on. No sites were found without the 
necessary wiring installations - all problems were those of 
maintenance . 

In all cases operators of the lots or their agents have been 
contacted and the necessary remedial action is being taken. 
Rechecks will be made as necessary. 

The 'Canada -Wide' parking lot on Seymour Street was checked 
and it was felt that the lighting and signing of this site 
is satisfactory. It should be noted that customers have to 
read the lane sign on the 'Canada-Wide' lot advising that 
the meter is located at the Seymour Street entrance. This 
sign is prominently displayed at the lane entrance." 


The Committee was addressed by Mr. E.E. Ford, Inspection 
Supervisor, who confirmed parking lot operators were co-operating with 
the City in providing adequate lighting. The problems that had 
arisen resulted from maintenance, not installation. 

RECOMMENDED, 


PRESENT: 


Alderman W. 
Alderman D. 
Alderman M. 
Alderman M. 
Alderman H. 


Kennedy, Chairman 

Bellamy 

Ford 

Harcourt 
Rankin 


COMMITTEE 
CLERK: 


J. Thomas 


THAT the Manager's Report dated March 8, 1978, be 
received for information. 
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2 . Free Downtown Bus 

The Committee had for consideration a Manager's Information 
Report dated March 2, 1978, (circulated) in which the City Engineer 
reported on the status of the free downtown bus service approved by 
Council on November 22, 1977. The service commenced on December 8, 
1977, and following a successful Christmas rush period, ridership 
figures were now averaging approximately 2,130 per day. 

The City Engineer reported that financing to the end of April had 
been provided jointly by the City and downtown merchants. Efforts 
were now being made to extend the life of the Free Bus for another 
seven months by applying to the Ministry of Transport, through the 
Province, to transfer the remaining unused portion of "Turn Down 
Traffic Vol;ime" project funds ($135,000) for a Free Bus study. 

RECOMMENDED, 

THAT the City Manager's Report dated March 2, 1978, 
be received for information. 


3 . Quebec -Columbia Connector 

Before the Committee for consideration was a Manager's Report 
dated March 8, 1978, (circulated) in which the City Engineer 
commented on a clause of the Street Naming Committee report dated 
January 26/February 16, 1978, relating to a portion of the former 
Quebec -Columbia Connector. 

The matter had been referred to the Transportation Committee 
for further consideration by City Council on February 21, 1978. 

The City Engineer in the report pointed out the street west of 
Main Street, between Keefer Street and First Avenue, was originally 
designed as a major link into the Chinatown/Gas town area. The 
subsequent development of a new traffic pattern changed the nature 
of the street and therefore the name "Quebec-Columbia Connector" as 
recommended by the Street Naming Committee, was no longer appropriate. 
The Street Naming Committee was in agreement with the recommended 
change to Quebec Street. 

RECOMMENDED, 

THAT the dedicated street west of Main Street between 
Keefer Street and First Avenue, as shown on the plan 
marginally numbered LF 6373, attached to the Manager's 
Report dated March 8, 1978, be officially named Quebec 
Street and the Director of Legal Services be instructed 
to prepare and bring in the necessary by-law to amend 
By-law No. 4054. 


The meeting adjourned at appxoimately 4:35 p.m. 


* * * 
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BY-LAWS (cont'd ) 

2, BY-LAW TO AMEND BY-LAW No, 4450 

BEING THE LICENSE BY-LAW (Hotel /Motel) 


MOVED by Aid, Adams, 
SECONDED by Aid, Sweeney, 

THAT leave be given to introduce a By-law to amend By-law 
No, 4450 being the License By-law, and the By-law be read a 
first time, 

- CARRIED 


MOVED by Aid, Adams, 
SECONDED by Aid, Sweeney, 

THAT the By-law be read a second time, 

- CARRIED 


MOVED by Aid, Adams, 
SECONDED by Aid, Sweeney, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in 
the Chair, 

- CARRIED 

MOVED by Aid, Wilson, 

THAT the Committee of the Whole rise without reporting. 


- LOST 


MOVED by Aid, Adams, 

THAT the Committee of the Whole rise and report. 


- CARRIED 


The Committee then rose and reported the By-law complete, 

MOVED by Aid, Adams, 
SECONDED by Aid, Sweeney, 

THAT the report of the Committee of the Whole be adopted, 

- CARRIED 

MOVED by Aid, Adams, 
SECONDED by Aid, Sweeney, 

THAT the By-law be read a third time and the Mayor and 
City Clerk be authorized to sign same and affix thereto the 
Corporate Seal , 

- CARRIED UNANIMOUSLY 


A recorded vote was requested. The record, therefore, is 
as follows: 


FOR THE MOTION AGAINST THE MOTION 

Alderman Hardwick 
Alderman Rankin 
Alderman Linnell 
Alderman Broome 
Alderman Adams 
Alderman Phillips 
Alderman Calder 
Alderman Sweeney 
Alderman Wilson 
Alderman Bird 
His Worship the Mayor 


The motion was declared carried unanimously. 
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STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


MARCH 16, 1978 


A meeting of the Standing Committee of Council on Finance and 
Administration was held on Thursday, March 16, 1978, at 3:30 p.m., in 
the No. 3 Committee Room, third floor. City Hall. 


RECOMMENDATION 

1. Provincial Youth Employment Program (PYEP '78) 

On March 8, 1978, City Council passed the following Motions when 
dealing with a Manager's Report dated March 3, 1978: 

(a) THAT the City participate in PYEP '78; 

(b) THAT the City's share of the cost of this Program be 
limited to a maximum of $30,000 and that the amount 
be approved in advance of the 1978 Revenue Budget; 

(c) THAT the Standing Committee on Finance and Adminis- 
tration be authorized to select proposals to be sub- 
mitted to the Province and to establish priorities 
among the projects; 

(d) THAT the City Engineer or his representative be autho- 
rized to sign the application forms and the agreement 
on behalf of the City and to make minor adjustments 
where necessary. 

The Committee had before it for consideration a memo dated March 
13, 1978 from the City Engineer and a Summary of Projects proposed for 
the 1978 Provincial Youth Employment Program (copy circulated) . Detail 
descriptions of each project are on file in the City Clerk's office. 

Appearing before the Committee on this matter was a representa- 
tive from the Engineering Department and representatives from the 
various departments which had submitted youth employment program pro- 
jects for approval. 

It was noted at the beginning of discussion that the projects 
listed provide a total City's share of $86,610 and the task for the 
Committee was to reduce this to $30,000 as specified by the City 
Council's Motion of March 8, 1978. 

It was agreed that to accomplish this the Committee would review 
the 30 projects submitted and assign them priorities 1, 2 or 3 and 
that those receiving a priority one category would be the projects 
to be submitted to the Provincial Government for funding under the 
Provincial Youth Employment Program for 1978. 


PRESENT: 


Alderman Brown, Chairman 
Alderman Gerard 
Alderman Gibson 

Alderman Marzari (Cl. 1 & 2 only) 
Alderman Puil 


CLERK 


H. Dickson 


cont • d 
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Clause No. 1 continued: 


A suggestion was made that the City's maximum participation of 
$30,000 in this program may be too small and that as there is a fairly 
substantial sum of money available from the Province under this program 
that the City should consider increasing its participation especially 
for Parks and Recreation projects. 

The Director of Finance responded that it is also Council's in- 
tention to keep the City's budget down to a minimal increase in 1978. 

The Committee agreed that if Council agrees to increase the maxi- 
mum amount of the City's financial participation in the program, then 
those projects listed as Category 2 could be reconsidered and included 
in the City's application to the Province. 

The Committee reviewed each of the 30 proposed projects indivi- 
dually with representatives from the various City departments involved. 
During discussion it was noted that the City's share of two projects 
which were given No. 1 priority could come from the respective Depart- 
mental budget. These are the Title Searching project of the Law 
Department of which the City's share is $655 and the Public Health 
Inspector project of the Health Department of which the City's share 
is $7,951. 

In addition, a spokesman from the Department of Permits and Licen- 
ses indicated that his department could provide $500 from its Depart- 
mental budget toward the $3,092 City's share of the Plan Schedule Room 
project proposed by the Permits and Licenses Department. 

The Committee established priorities for each project as follows: 


Priority No. 1 



Department 

Project 

City Share 

Police 

Chief's Convention Typist 

1,136 


Police Display Workers 

2,066 

Properties 

Records Update 

788 

Archives 

Update for Newspaper Index 

1,072 

Law 

Title Searching 

655* 

Library 

Sociology/History 

673 


Central Storage Reorganization 

1,648 

Planning 

Vancouver South Neighbourhoods 

9,042 


Senior Home Maintenance 

3,122 

Pemnits & Licenses 

Plan Schedule Room 

2,592** 

Health 

Public Health Inspector 

7,951* 


Optimum Nutrition - Later Years 

4,355 


Manual Update 

1,392 

City Manager 

Information Gathering for E.E.O. 

2,484 



1,241 


TOTAL 

31,500 


Not included in total; funds are to come from Departmental 
budget 

The balance of $500 of the City's share of the total project 
cost of $3,092 is to come from Departmental budget. 


cont 'd 
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Clause No. 1 continued 


Priority No. 2 


Department 


Project 


City Share 


Health 


Engineering 
Library 


Planning 


Vancouver Truck Counts 
Canadian Trade Names 
B.C. Economic History 
Canadian Corporate History 
Canadian Business Biographies 
Housing Rehabilitation Trends 
Building Outline Maps 
Health Library Promotion 
Stores Support 


3,074 
1,699 
1,699 
1,699 
1,222 
5,728 
2,587 
2,515 
1,740 


Priority No. 3 


Social Planning 

Planning 

Health 


Life Style Directory 
U.B.C. Summer Clinic 


Performing Art Record 

Microfilm, Slides, Cross Reference 

Health Visual 


3,996 
2,587 
6,744 
7,106 
2,304 


Following discussion, it was 
RECOMMENDED 

A. THAT City Council increase its share of the cost of 
the Provincial Youth Employment Program to a maximum 
of $31,500 and that all projects listed under Priority 
No. 1 be submitted to the Provincial Government for 
funding under the Provincial Youth Employment Program 
for 1978. 

B. THAT City Council approve an expenditure of funds 
totalling $31,500 as the City's share for the Provin- 
cial Youth Employment Program from the 1978 Revenue 
Budget. 

C. THAT the City Manager be authorized to investigate 
further any projects with a high ratio of Provincial 
funding and report back to Council . 

D. THAT the City Manager be authorized to list projects 
under Priority No. 2 in order of preference to be 
submitted for consideration in place of projects 
under Priority No. 1 that do not receive Provincial 
approval for the progrcim but that the Finance and 
Administration Committee review any such projects. 


2. Rationalization of the City's Financial 
and Management Information Systems 

The Committee had before it for consideration a City Manager's 
Report dated February 28, 1978 (copy circulated) in which the Director 
of Finance reported on the goals, objectives and means of accomplish- 
ing the objectives for a program of rationalization of the City's 
financial and management information systems. A detailed booklet 
report on this program was distributed to members of the Committee on 
March 7, 1978 (copy on file in the City Clerk's office) . 


cont 'd 
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During discussion it was noted that in the Manager's Report it 
was recommended that a new position. Deputy to the Comptroller of 
Accounting, be approved in advance of the 1978 Revenue Budget, at an 
estimated annual cost of $29,325 and the Committee noted that during 
the Departmental Review of the Finance Department it had been advised 
there would be a report recommending the appointment of an additional 
person in the Finance Department. 

Appearing with the Director of Finance on this matter were Mrs. 
W.A. Brand, Comptroller of Accounting, and Mr. K.E. Stoke, Manager, 
Computer Services, to explain the rationale and circumstances within 
the Finance Department which led to the recommendations contained in 
the report. 

The Director of Finance advised that the creation of the new 
position and the program of financial information systems rationali- 
zation is as important as anything the City has done in administration 
and management for some time. He pointed out that he has only one 
professional accountant on staff in the accounting division of the 
Finance Department and that an additional person is urgently needed 
whether the finance information systems rationalization program is 
undertaken or not. 

The Director of Finance advised the Committee that he expects 
considerable financial savings and increased efficiency as a result 
of the program. There may be further recommendations for the utili- 
zation of mini computers and additions to computer programer staff. 

During discussion the Committee noted that one of the recommen- 
dations was to transfer the Manager of Computer Services laterally 
to the position of Financial Systems Development Coordinator for 
stage I of the project and the Committee enquired whether this would 
mean another person would later have to be added to take over as 
Manager of Computer Services. 

Representatives of the Finance Department responded that this 
would not be necessary. 

Following further discussion, it was 

RECOMMENDED 

A. THAT a new position. Deputy to the Comptroller of Account- 
ing, be approved in advance of the 1978 Revenue Budget, 

at an estimated annual cost of $29,325. 

B. THAT the office furniture, equipment and alterations be 
approved in advance of the 1978 Revenue Budget, at an 
estimated onetime cost of $6,000. 

C. THAT the Director of Personnel Services review and estab- 
lish the classification of the above position for report 
to the City Manager in the usual manner. 

D. THAT the detailed recommendations contained in the main 
report submitted concurrently with this summary report 
be approved, as follows: 

1. Stage 1 of the financial information systems rationa- 
lization project (estimated duration of 6 months) be 
approved . 


cont • d 
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2. The Manager of Computer Services be laterally trans- 
ferred to the position of Financial Systems Development 
Coordinator for Stage 1 of the project. 

3. The Manager of Systems Development be appointed as the 
City's Acting Manager of Computer Services at an 
estimated cost of $700 for Stage 1 of the project. 

4. $1,300 be provided to cover possible temporary reclassi- 
fication that may be caused by reassignment of some 
duties. 

5. The details regarding the establishment and function of 
the Management Infoinnation Steering Committee, the 
Financial Systems Planning and Policy Sub-Committee and 
the Financial Systems Development Group, be coordinated 
and administered through the offices of the Director of 
Finance and the City Manager. 

6. The estimated funds for Stage 1 of the project totalling 
$2,000 be provided within the affected 1978 salary opera- 
ting accounts. 

7. The Director of Finance report the results of Stage 1 
of the project to Council with recommendations and a 
plan for the next stage of development. 


The meeting adjourned at approximately 5:20 p.m. 
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STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 



MARCH 23, 1978 


A meeting of the Standing Committee of Council on Community Services 
was held on Thursday, March 23, 1978, in Committee Room No. 1, 
Third Floor, City Hall, at approximately 1:45 P.M. 


PRESENT ; Alderman Rankin, Chairman 
Alderman Ford 
Alderman Gerard 
Alderman Marzari 

ABSENT ; Alderman Bellamy 

COMMITTEE CLERK: H. Dickson 


Adoption of Minutes 

The Minutes of the Community Services Committee meeting of Thursday, 
March 9, 1978, were adopted. 


RECOMMENDATION 

1. Recorded Votes in Committee 

Two members of the Committee held a brief discussion on how 
a Committee member had voted on a particular item at a previous 
meeting and could not agree as to how one member had voted on the 
matter. 

Following a brief discussion by the Committee, it was 
RECOMMENDED 

THAT there be a recorded vote on all matters considered 
at all future meetings of the Community Services Com- 
mittee. 


2 . Entertainment in Cabarets 

The Committee had before it for consideration a Manager's 
report dated February 27, 1978 (copy circulated) in which the 
Director of Legal Services reported on meetings he had with the 
Director of Permits & Licenses and representatives of the Police 
Department on proposed regulations governing entertainment in 
licensed premises. 

In the report, the Director of Legal Services suggested that 
the City deal with specific cases as they arise, using existing 
gross-misconduct powers in the City's licensing jurisdiction 
rather than the City attempting to write regulations governing 
entertainment . 

During discussion the Committee noted that its earlier 
concerns regarding entertainment in licensed premises included 
the fact that persons under 19 years are being used as entertainers 
in a state of undress (although under the legal age of 19, 
entertainers are permitted inside licensed premises) . 


Continued 
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The Committee considered whether it should recommend a 
regulation prohibiting entertainers who are minors from being 
inside licensed premises and it was pointed out by the Director 
of Legal Services that this falls under Provincial jurisdiction 
under the Liquor Act. 

Following further discussion, it was 
RECOMMENDED 

THAT the City Manager's report dated February 27, 1978 
on entertainment in cabarets be deferred and that 
representatives of the Police Department be asked to 
attend and the Director of Legal Services be requested 
to prepare a report on how the City can prevent enter- 
tainers under the age of 19 from entering licensed 
premises . 


3. Extension of Hours - Hotel "Pubs" - 
(Duffer in and No. 5 Orange) 

The Committee had before it for consideration a Manager's 
report dated March 13, 1978 (copy circulated) in which the 
Director of Permits & Licenses reported on requests from the 
operators of the Hotel Dufferin, 900 Seymour Street, and No. 5 
Orange St. Hotel, 205 Main Street, for approval from Council to 
keep their Class "A" "Pubs" open during the same hours as their 
beer parlours. 

In the report, the City Manager recommended approval of the 
Director of Permits & Licenses' recommendation that the requests 
be approved . 

During discussion, the Committee noted that Council has 
already approved an extension of the hours of a Class "A" "Pub" 
at the Princeton Hotel and a representative of the Director of 
Permits & Licenses advised the Committee that his department is 
preparing reports on similar requests from four more hotel 
operators . 

Following further discussion, it was 

RECOMMENDED 

THAT City Council approve an extension in the 
operating hours of the Class "A" "Pubs" at the 
Hotel Dufferin, 900 Seymour Street, and No. 5 
Orange Street Hotel, 205 Main Street, until 
1:00 A.M. 


4. New Modern Rooms re Lodging House By-law 

The Committee had before it for consideration a Manager's 
report dated March 15, 1978 (copy circulated) in which the Medical 
Health Officer reported on inspections of the New Modern Rooms, 
249 East Georgia Street, in respect of its compliance with the 
Lodging House By-law. 

It was noted in the report that New Modern Rooms is being 
allowed to continue operation on interim permits and that the 
Health Department plans to issue a closure order for this lodging 
house on April 1st, 1978, if the required alterations are not 
completed. 


Continued 
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Appearing before the Committee on this matter were the 
Director of Environmental Health and the operator of the New 
Modern Rooms. 

During discussion, the Committee emphasized to the operator 
that all the work must be 100% completed if the Health Department 
is to lift the closure order which it intends to issue on April 
1st, 1978. This statement was reiterated three times by the 
Chairman of the Committee. 

Following discussion, it was 

RECOMMENDED 

THAT the City Manager's report dated March 15, 1978, 
be received. 


5 ^ Food Preparation Vehicle 

The Committee had before it for consideration a Manager's 
report dated March 15, 1978 (copy circulated) in which the 
Medical Health Officer reported on the application of Messrs. 
R. Weiser and M. Donner to operate a food preparation vehicle 
which does not comply with Section 62(2) of the Health By-law 
No. 4387, in that the proposed vehicle does not have the 
required minimum food preparation area of 100 sq. ft. 

Also before the Committee was a letter dated February 16, 
1978 (copy circulated) from the applicants which provided addi- 
tional information on their proposal to operate two hot dog 
kiosks (vehicles) - one to be located at Georgia and Howe Streets 
and the other on Beach Avenue. 

Appearing before the Committee on this matter were the 
applicants and the Director of Environmental Health. 

During discussion, the Director of Environmental Health 
pointed out that all food vehicles or kiosks which do not have 
an area of 100 sq. ft. are restricted to serving only pre- 
prepared and pre-wrapped food. The Committee was also advised 
that the Health Department has turned down some 300 to 400 
similar applications. 

It was noted during discussion that if such kiosks (vehicles) 
do contain 100 sq. ft. , it is highly unlikely they would receive 
approval from the City Engineering Department to occupy a portion 
of the sidewalk. 

The applicants explained to the Committee details of their 
proposal and pointed out that the first kiosk would cost an 
estimated $8,000 to $10,000. Hot dogs would be prepared inside 
the kiosk and sold to pedestrians. 

The Committee was reminded by the Director of Environmental 
Health that on one previous occasion. City Council did exempt a 
food preparation vehicle from the 100 sq. ft. requirement; this 
being a specially-equipped vehicle which sold fish. 


Continued 
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Following discussion, it was 
RECOMMENDED 

THAT City Council exempt Messrs. R. Weiser and 
M. Donner from Section 62(2) of City Health By- 
law No. 4387 for two food preparation vehicles 
only, to be located at Georgia and Howe Streets 
and on Beach Avenue on a six-month trial basis, 
and the Medical Health Officer be requested to 
report to the Community Services Committee on 
their operation upon the expiry of the six month 
period. 


The meeting adjourned at approximately 2:50 P.M. 

FOR COUNCIL ACTION SEE PAGE(S} 
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STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


MARCH 23, 1978 


A meeting of the Standing Committee of Council on planning 
and Development was held in the No. 2 Committee Room, Third Floor, 
City Hall, on Thursday, March 23, 1978 at approximately 1:40 p.m. 

PRESENT : Alderman Harcourt, Chairman 

Alderman Brown 
Alderman Gibson 
Alderman Kennedy 
Alderman Puil 

CLERK TO THE 

COMMITTEE : M. L. Cross 


REC(»<MENDATION 

1 . University Endowment Lands 

The Committee considered a report of the City Manager dated 
March 9, 1978 (copy circulated) forwarding a report of the Director 
of Planning dated March 9, 1978 (on file in the City Clerk's office). 
In his report the Director of Planning advises that on February 14, 
1978, after hearing a delegation on the subject of City-owned land 
in the Camosun Bog area, council requested him to report on Pro- 
vincial Government plans for the University Endowment Lands, as 
contained in a report released by the B. C. Environment Minister 
on September 27, 1977. 

The report outlines : 

a) A summary of the report entitled "1977 - The University 
Endowment Lands " . 

b) Council's position on the University Endowment Lands. 

c) The implications for Vancouver of plans and proposals for 
the University Endowment Lands . 

d) Recommendations for City action in the current situation. 

With respect to (a) the report notes that the University 
Endowment Lands study team's primary objective was to develop 
consensus and recommendations on integrated development and use 
of the University Endowment Lands. The terms of reference in- 
volved the preparation of a conceptual plan for the U.E.L. — an 
integrated land use plan designating areas for different land 
uses, including detailed proposals for implementation, servicing, 
financing, administration and management of the whole area, and 
designated portions . 

The recommended land use plan proposes approximately 99% 
parkland and 1% additional housing for the undeveloped portion of 
the U.E.L. 


cont ' d 
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1. Allocation ol' Land lor Highway Pui'poses 
(6560, 6595 and 6549 Knight Street) 

MOVED by Aid. Rankin, 
SECONDED by Aid. Sweeney, 

THAT WHEREAS the registered owners have conveyed to the 
City of Vancouver, for highway purposes, the following described 
lands : 

1. West 7 feet of Lot 11, Block 9, West ^ District Lot 738, 
Group 1, New Westminster District, Plan 1681 

2. East 7 feet of Lot 33, Block 2, District Lot 739, 
Group 1, New Westminster District, Plan 1645 

3. East 7 feet of Lot 38, Block 2, District Lot 739, 
Group 1, New Westminster District, Plan 1645 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for highway purposes; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
highway purposes, and declared to form and constitute portions 
of highway. 

- CARRIED 

2. Closing and Stopping Up 

(Portion of 27th, Lane and Portion of Laurel ) 

MOVED by Aid. Rankin, 
SECONDED by Aid. Sweeney, 

THAT WHEREAS the City of Vancouver is the owner of all the 
streets and lanes lying within the limits of the City of Vancouver 

AND WHEREAS G.F. Strong Rehabilitation Centre owns property 
on both sides of Laurel Street between 27th Avenue and 28th 
Avenue, and on both sides of 27th Avenue, West of Laurel Street; 

AND WHEREAS the Centre plans to expand their rehabilitation 
facilities over their properties including the intervening 
streets and lane; 

THEREFORE BE IT RESOLVED THAT all those portions of road 
dedicated by the deposit of Plan 5040 lying between the southerly 
production of the westerly and easterly limits of Lot "E", 
Block 696, Plan 12392, and lying between the easterly production 
of the northerly and southerly limits of Lot "B", Block 716, 
Plan 7119 (outlined red) and all that portion of lane dedicated 
by the deposit of Plan 5377, lying to the west of the southerly 
production of the easterly limit of Lot 1, Block 717 (Plan 5377) 
(outlined green) ALL in District Lot 526, Group 1, New West- 
minster District; the same as shown on a plan prepared by 
A. Burhoe, B.C.L.S., dated August 17, 1970, and marginally 
numbered LF 5471, a print of which is hereto annexed, be closed, 
stopped up and conveyed to G.F. Strong Rehabilitation Centre; 

AND BE IT FURTHER RESOLVED THAT the closed streets and lanes 
be subdivided with the abutting property. 

- CARRIED 
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With respect to (b) , the City's views on the future of the 
U.E.L. have been expressed on several occasions. City Council 
unanimously supported the following resolution on February 5, 1974: 

'THAT WHEREAS, 

a) The University Endowment Lands were originally set aside by the Provincial 
Government as an endowment for the University of British Columbia and any 
development of the said lands should be designed to advance the interests 

of the University and, at the same time, to be consistent with the interests 
of the City of Vancouver. 

b) It is important that the City of Vancouver, the University Community and 
the Greater Vancouver Regional District be involved with the Provincial 
Government in planning any development for the area and that certain 
guidelines for development be agreed upon from the outset. 

THEREFORE BE IT RESOLVED that the City of Vancouver urge the Provincial Govern- 
ment to consult with the City of Vancouver, the University Community and the 
Greater Vancouver Regional District as to the development of the University 
Endowment Lands and to accept the following statements of policy in the devel- 
opment of said lands: 

1) The major part of the area should be preserved in a natural state, open to 
public, university, and educational use, and in such a way as to preserve 
the natural environmental qualities of the area, and set aside in perpetuity 
for such purposes. 

2) The remainder of the area should be developed for university-oriented 
residential and commercial uses, including such clean technological uses 
as may serve the interests of the university. 

3) A study should be commissioned within the terms of the foregoing guidelines 
to determine what areas would be best suited to the uses mentioned and 
what areas should be preserved in a natural state in the light of ecological 
and other considerations. 

4) Before any development plan is decided upon, public hearings should be 
sponsored under the joint auspices of the Provincial Government and the 
City of Vancouver to invite submissions from interested groups and the 
general public. 

5) A special agency should be established to carry out the development of the 
lands with representation from the Provincial Government, the City of 
Vancouver and the University Community. 

6) Any lands allocated to housing or commercial development should be made 
available only on a lease basis.' 

As a general conclusion, the study team's recommendations are 
consistent with the City of Vancouver's position: 

a) The parts of the University Endowment Lands which are in a natural 
state would be preserved as such and made open to recreational and 
educational uses that respect natural environmental qualities. 

b) The remaining lands would be developed for residential, commercial, 
recreational or educational purposes but only on a limited and inte- 
grated basis. 

c) Any special agency established to advise the developnent and manage- 
ment of the lands would have representation from the City of Vancouver. 

d) Further public involvement would accompany any further detailed park 
planning of the University Endowment Lands. 


cont ' d 
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In view of this compatibility, and since the proposed develop- 
ment does not impose any special costs on the City, the City of 
Vancouver should endorse the U.E.L. study team's general recommenda- 
tions and proposed conceptual land use plan for the University 
Endowment Lands. ?}hole-hearted acceptance must await a firmer 
determination of park boundaries, legal status, and administrative 
structure . 

The study team outlined three options for the political status 
of the community: 

1) maintain present status as a special local government; 

2) incorporation as an independent municipality; 

3) amalgamation with the City of Vancouver. 

Whatever political status is selected for the U.E.L. community 
will affect the City to some degree. For this reason, the City 
should ask to participate in discussions about the future administra- 
tion of the U.E.L. community. 

There seems to be a consensus about a parkland land use 
designation for the Dr. Frank Buck Memorial Park, the Vancouver- 
leased Marine Drive Foreshore Park, the City-owned portion of the 
Camosun Bog, the golf course, and some undeveloped acreage. The 
study team did not find such clear agreement about its statutory 
or legal status. 

The U.E.L. study team proposes that the park lands be desig- 
nated as a Class A, Category 6, Provincial Park. This would give 
the parkland "unequivocal legal status" under the Park Act pro- 
viding "full assurance that the land will remain in park status 
and be used only for recreation, conservation and non- consumptive 
educational and research activities." 

The study team selected this "provincial park" concept from 
among three options. The other two were (1) "regional park status" 
with the parklands being leased to the G.V.R.D. and being operated 
as a regional park in the regional park system, and (2) "special 
status" with park status, administration, and financing to be 
determined in a new or revised U.E.L. Administration Act. 

in view of uncertainty about the U.E.L. park's existing legal 
status, the City should favour an early and explicit resolution 
of the boundaries and status of the U.E.L. parklands. 

In view of uncertainty about proposed park status, the city 
should request consultation by the Environment Minister with the 
City, Park Board and G.V.R.D. Park Committee prior to a legislative 
decision on U.E.L. park status. 

Closely related to the matter of park status is its administra- 
tion. The study team proposes that the Provincial Parks Branch 
administer the park "until such time as the G.V.R.D. has acquired 
operating competence to administer the parkland." 


cont ' d 
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The City Manager ' s report recommends : 

1) The general recommendations and conceptual land use plan for the University 
Endowment Lands, as reported in the U.E.L. Study Team's report to the Ministry 
of the Environment, March 17th, 1977, be endorsed in principle. 

2) Discussions about the future administration and status of the U.E.L. residential 
community include participation by the City of Vancouver. 

3) An early and explicit resolution of the boundaries and status of the U.E.L. park- 
lands is requested. ' 

4) Consultation by the Environment Minister with the City, Park Board, and G.V.R.D. 
Park Committee is requested prior to a legislative decision on U.E.L. park status. 

5) Any encroachment upon the U.E.L. should be resisted until an accountable parkland 
administration has been established. 

6) Further exploration with the Park Board and the G.V.R.D. Park Committee of admin- 
istrative options for the proposed U.E.L. park should be sought, as well as prior 
consultation by the Environment Minister before an administrative structure is 
establ ished. 

7) Public participation in park planning of the University Endowment Lands 
be requested no matter what uses, legal status, and administrative structure are 
adopted, 

8) The B.C. Minister of the Environment be informed of these resolutions and be 
invited to inform the City of the Provincial Government's intentions. 

9) The G.V.R.D. and the Vancouver Park Board be informed of these resolutions and 
be invited to exchange their views with Council." 


Alderman Brown advised that on March 20, 1978 the Citizens' 
Committee met and passed the following recommendations: 

That the Provincial Cabinet be urged to take immediate steps 
-to designate the undeveloped portions of the University Endowment 
Lands as a Regional Park under the Greater Vancouver Regional District, 
and to clearly define the boundaries of this park area; 

-to renegotiate the lease for the Foreshore Park in order to ensure 
that the Foreshore Park ts returned to the integrity of the Regional 
Park; to ask that Vancouver City assign their Camosun Bog lots to the 
Provincial Government for incorporation into the Regional Park; and 
to Incorporate the Provincial Park Reserve between 23rd and 25th 
Avenues at Crown Street Into the Regional Park; 

-to provide fire protection for the park area; 

-to ensure full consultation with all interested parties In the long 
range planning of the Regional Park; 

-to make no deletions from the undeveloped portions of the University 
Endowment Lands, either by lease or otherwise. 

-to Include the University Golf Course In the proposed Regional Park 
together with the undeveloped portions of the Uni vers 1 ty" Endowment 
Lands; 
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In a letter dated March 22, 1978 Mr. Thomas M. Nichols, 
Chairman of the Endowment Lands Regional Park Committee, requested 
that Council take appropriate steps to support these recommendations. 

Some members of the Committee felt that the undeveloped 
portions of the University Endowment Lands should be designated 
as a regional park under the jurisdiction of the G.V.R.D. (Option 2) 
rather than a Class A, Category 6, Provincial Park, as proposed 
by the study team (Option 1) . 

After discussion, the Committee 

RECOMMENDED 

A. THAT the general recommendations and conceptual land use 
plan for the University Endowment Lands as reported in 
the U.E.L. study team's report to the Minister of the 
Environment be endorsed in principle but that administra- 
tive Option 2 be endorsed in place of Option 1 subject 

to a suitable financial arrangement. 

B. THAT discussions about the future administration and 
status of the U.E.L. residential community include 
participation by the City of Vancouver. 

C. THAT an early and explicit resolution of the boundaries 
and status of the U.E.L. parklands be requested. 

D. THAT consultation by the Environment Minister with the 
City, Park Board, and G.V.R.D. Park Committee be requested 
prior to a legislative decision on U.E.L. park status. 

E. THAT any encroachment upon the U.E.L. should be resisted 
until an accountable parkland administration has been 
established . 

F. THAT further exploration with the Park Board and G.V.R.D. 
Park Committee of administrative options for the proposed 
U.E.L. park should be sought, as well as prior consulta- 
tion by the Environment Minister before an administrative 
structure is established. 

G. THAT public participation be aontinued in detailed park 
planning of the University Endowment Lands be requested 
no matter what uses, legal status, and administrative 
structure are adopted. 

H. THAT the B.C. Minister of the Environment be informed of 
these resolutions and be invited to inform the City of 
the Provincial Government's intentions. 

I. THAT the G.V.R.D. be informed of these resolutions and 
be requested to identify all issues which need to be 

involved in order to determine part boundaries, financial 
arrangements and suitable long-term renewable lease 
agreements . 
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The Committee considered a report of the City Manager dated 
March 14, 1978 (copy circulated) in which the Director of Planning 
advises that on July 12, 1977 Council selected the Kiwassa area 
(along with the Kensington area) for a 1977 Neighbourhood Improve- 
ment Programme. Four hundred thousand dollars based on a 50% 
Federal, 25% Provincial and 25% Municipal cost-sharing formula 
was allocated to the Kiwassa programme. The concept plan lists 
in detail the items which should be dealt with through the Neigh- 
bourhood Improvement Programme, both through the expenditure of 
N.I. P. funds and additional financial assistance by the City. 

The concept plan represents broad statements from the com- 
munity and staff to the response of the needs of the community. 

Mr. D. Berg, Chairman of the Citizens' N.I. P. Committee, 
and other Committee members were present. 

Mr. R. Youngberg, Associate Director, Area Planning, advised 
that in smaller areas, there are fewer dollars to go around for 
N.I. P. items. It is proposed that the implementation budget of 
$61,000 for Kiwassa be composed of $14,355 N.I. P. funds trans- 
ferred from the Planning Stage Budget, $645 from N.I. P. Implemen- 
tation and $46,000 additional City funds. There is a precedent 
in the Downtown Eastside N.I. P. programme where the City con- 
tributed an additional $58,000 administration costs. If N.I. P. 
funds are used for administration 20% of the funds would be spent 
on planning and administration compared to 10% in other N.I.P. 
areas . 

The report contains the following comments from the City 
Engineer and Director of Finance : 


The City Engineer's ConuTtent 

Paving and sidewalks are desirable here - as in any part of the City. 
The only apparent source of the additional City funding (N.I.P. 
funds account for only $7 3,000 of the estimated $240,000 to 
$370,000 total street work cost) is Supplementary Capital (probably 
1979). It looks likely, however, that such a request will be 
competing for funds with works petitioned for by Citizens in all areas 
of the City — Citizens willing to pay their share of the cost. 
We feel that approval of the Concept Plan must very clearly not contain 
any implication of committing future Supplementary Capital Funds. 

The Director of Finance's Comment 

The Director of Finance is of the opinion that the Kiwassa N.I.P. program 
should be structured to fit within the $400,000 approved by Council. 
The Director of Planning is seeking an additional $93,500 from the 
Supplementary Capital Budget (1978) and it is the opinion of the Director 
of Finance that Council should not consider this request for funds or 
any portion until they consider the entire balance of the 1978 
Supplementary Capital Budget requests in late April. 


With respect to the increased Municipal share required for 
Municipal Services, Mr. Youngberg noted that these services, 
especially the street improvements, have been identified as a 
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priority in the Community. The N.I. P. funds will pay the property 
owners share. He noted that 46% of the households have an annual 
income of less than $6,000 and it would be extremely difficult for 
these residents to pay their share of basic physical improvements. 

The City Manager submitted for the Committee's consideration 
the matter of approving the $46,000 administration costs in advance 
from the 1978 Supplementary Capital Budget noting that if this is 
not approved, C.M.H.C. would have to be requested to grant an 
extension of time for implementation and the Director of Planning 
and the citizens' N.I. P. Committee would have to revise the funding 
allocations and report back. 

A lengthy discussion ensued with respect to the difficulties 
encountered in providing subsidies for municipal services and 
with respect to the competition from all areas of the city for 
funds from Supplementary Capital for paving. In the report the 
Director of Planning recommended that the funding allocations be 
approved but the Municipal Services item, requiring additional City 
funds be referred to the Standing committee on Finance and Administra- 
tion for consideration in the 1978 Supplementary Capital Budget. 

After discussion, the Committee 

RECOMMENDED 

A. THAT City Council approve the Kiwassa N.I. P. Concept 
Plan attached as Appendix A to the report of the City 
Manager dated March 14, 1978 and authorize the Director 
of Planning to submit the Plan to the Provincial and 
Federal governments for approval and to apply for the 
Certificate of Eligibility for the Implementation Stage. 

B. THAT the City Engineer and the Director of Planning be 
instructed to investigate the traffic, parking and 
pedestrian overpass issues and report back to City 
Council if necessary. 

C. THAT the Director of Planning be instructed to report 
back to City Council, before December 31, 1979, on the 
effects of the recent rezoning of Kiwassa, and any 
amendments to the zoning by-law which may be required 
in this area . 

D. THAT City Council endorse the Terms of Reference for 
the Kiwassa N.I. P. Committee, attached as Appendix C 

to the report of the City Manager dated March 14, 1978. 

E. THAT the Kiwassa N.I. P. Concept Plan be sent to the 
School Board for information. 

F. THAT the following be referred to the Standing Committee 
on Finance and Administration: 


cont ' d 


648 


Report to Council 

Standing Committee of Council 

on Planning and Development 

March 23, 1978 (V-8) 

Clause No . 2 continued ; 

"That City Council approve the N.I. P. funding 
allocations outlined in Appendix A (Budget Summary) , 
but that the Municipal Services item, requiring 
additional City funds, be referred to the Standing 
Committee on Finance and Administration for consider- 
ation in the 1978 Supplementary Capital Budget. 

Further that City Council approve the itemized 
N.I. P. Implementation Stage Administration Budget 
of $61,000 for Kiwassa, as outlined in Appendix B, 
by transferring $14,355 N.I. P. funds from the 
Kiwassa Planning Stage Budget, allocating $645 
from N.I. P., and approving $46,000 additional 
City funds in advance from the 1978 Supplementary 
Capital Budget." 

(Alderman Puil wished to be recorded as opposed to 
Recommendation F . ) 

3 . Kensington N.I. P. Concept Plan 

The Committee considered a report of the City Manager dated 
March 14, 1978 (copy circulated) in which the Director of Planning 
advises that on July 12, 1977, Council selected Kensington (and 
Kiwassa) as a Neighbourhood Improvement Programme area for 1977 
and allocated $2.6 million, cost-shared 50% Federal, 25% Provincial 
and 25% Municipal. 

Ms. S. Moon and other members of the Kensington Citizens' 
N.I. P. Planning Committee were present. 

The concept plan was prepared by the Citizens' N.I. P. Committee 
in co-operation with the City Planning Department, staff of other 
civic departments and Boards and other Kensington residents . 

The total N.I. P. funds to be allocated is $2,650,000 exceeding 
the allocation of $2.6 million. Part of this, $37,500, is due to 
the different cost-sharing formula for municipal services . 

Ms. J. Hlavach, Kensington Area Planner, advised that N.I. P. 
funds would be used to pay the property owners' share of the curbs, 
paving and sidewalks of properties abutting unimproved sections 
around schools and parks. In the rest of the N.I. P. area, property 
owners would be encouraged to petition for improvements . 

In the report, the Director of Social Planning recommends 
that he be instructed to prepare estimates of the annual operating 
costs of community facility projects in consultation with the 
School, Park and Library Boards prior to Council granting final 
approval for the projects . 

Mr. Youngberg stated that the Planning Department consults 
with the various boards to obtain costs for the specific projects. 

Representatives of the Engineering Department pointed out 
that the proposal to subsidize certain property owners opposite 
parks and schools creates a basic inequity within the boundaries 
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of the N.I. P. area itself and throughout the city as a whole 
as citizens from various areas have petitioned for improvements 
to their areas . 

After discussion, the Committee 

RECOMMENDED 

A. THAT City Council approve the Kensington N.I. P. Concept 
Plan, which is attached as Appendix "A" to the report 
of the City Manager dated March 14, 1978, excluding the 
item "Compensation for Street Widening". 

B. THAT City Council instruct the Director of Planning 

and the City Engineer to report back, within approximately 
two months, on the specifics and implications of com- 
pensation for street widening within the Kensington area. 

C. THAT City Council approve the itemized N.I. P. Administra- 
tion Budget of $208,330 for Kensington, by transferring 
$49,810 N.I. P. funds from the Kensington Planning Stage 
budget, and allocating the balance of $158,520 from 
Kensington N.I. P. funds. 

D. THAT City Council approve in principle the N.I. P. 
funding allocations outlined in this report, but that 
the additional City money required ($50,000) for the 
Physical improvements-Streets item and to match the 
"freed up" Federal and Provincial money, be referred 

to the Standing Committee on Finance and Administration 
for consideration in the 1978 Supplementary Capital 
Budget . 

E. THAT City Council alter the Kensington N.I. P. boundaries 
to include Tecumseh School Annex. 

F. THAT City Council authorize the Planning Department to 
evaluate the existing commercial land use in the Ken- 
sington area in consultation with local merchants and 
residents for report back to City Council. 

G. THAT City Council authorize the Planning Department 

to undertake housing policy development for the Kensing- 
ton area in consultation with local residents for report 
back to City Council. 

H. THAT the Kensington N.I. P. Concept Plan be sent to the 
Park Board, the School Board, and the Library Board. 

I. THAT the Director of Planning prepare estimates of the 
annual operating costs of community facilities projects 
proposed for the Kensington area in consultation with 
the School Board, Parks Board and Library Board prior 
to council granting final approval for the projects. 

(Alderman Puil wished to be recorded as opposed to Recommenda- 
tion D.) 
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The Committee considered a report of the City Manager dated 
March 16, 1978 (copy circulated) in which the Director of Planning 
advised that the report has been prepared as a result of a request 
that City staff prepare a report on points raised in a brief 
submitted by the Columbia Housing Advisory Association requesting 
approval of the sale of the site at 4th Avenue and Discovery Street 
to the Co-operative at a price of $290,580 subject to a satisfactory 
rezoning, and requesting the City to assume sewer extension costs. 
The report was to include comments on the street closure, most 
appropriate use of the site, sewer extension costs, and a citizens 
request that Council withhold any decision on the use of the site 
until such time as the roads are redesigned to produce a more 
satisfactory alignment. With respect to this last point, the 
only involvement of the City with this particular site is a 
requirement for a small portion of the site to be dedicated for 
road purposes . 

The report notes that the site presently does not have a 
sewer connection available. The least costly alternative, requiring 
an easement across Jericho Park would cost approximately $60,000. 
The portion of Discovery Street adjacent to the subject site has 
not been developed as road. Gas and water mains are located in 
this portion of the street and because of the subdivision in 
the immediate area, this street allowance should be retained 
as a corridor for pedestrians and future utilities. The Association 
has suggested that the street allowance be closed and added to 
the City property for their proposed development. The question 
of adequate parking has to be examined in the context of site 
location, proposed use and adjacent development. The preferred 
location for immediate access to the site would be from 4th Avenue 
which would provide a better entrance to the underground parking 
and would cause less conflict with through traffic. 

The proposal by the Discovery Co-operative to establish a 
high equity co-operative for elderly persons is a new concept. 
It does not fit the established criteria for co-operative financing 
by Central Mortgage and Housing Corporation mainly because of the 
high equity which members will invest in the co-operative. The 
Discovery Co-operative have requested a sale of the property at 
two-thirds of market value. Council's policy in the past has 
been to subsidize a lease of land for non-market housing. 

Because this is a new concept and no controls have presently 
been determined and agreed upon, the City should not finally commit 
itself to the lease of this land to this group at a subsidized 
rate at this time. Instead, Council could consider approval in 
principle of a sixty year ground lease at two-thirds of market 
value with annual rent payments. This should be subject to the 
Discovery co-operative Housing Association obtaining mortgage 
financing from Central Mortgage and Housing Corporation and also 
subject to an operating agreement satisfactory to the Director of 
Finance and the Director of Legal Services being drawn up between 
C.M.H.C. and the Discovery Co-operative. 
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The present agreement with the Province limits alternative 
uses to non-market housing. In terms of availability of schools 
and recreational opportunities, this appears to be a good area for 
multiple family housing. Local residents have opposed any kind 
of alternative family housing forms. If the City could negotiate 
clear title to the land the option of leasing lots for single- 
family dwellings would be available. Park/open space would be 
another alternative but would have to be looked at in the context 
of future development of the area. 

There are a number of elements of the proposal from the 
Discovery co-operative which are ambiguous i.e., what is the 
definition of seniors, the unit price of $26,367 to $33,588 appears 
to be low considering the design and likely requirement of under- 
ground parking, drawings submitted are inadequate to permit a 
comprehensive analysis, it is unclear how many units are proposed. 
It is not known whether the Park Board will be willing to grant 
a sewer easement to service the site. 

The Director of Planning feels that because of the issues 
raised, it would be premature to make any commitment as to the 
most appropriate use of this site . 

Mr. R. Youngberg, Associate Director, Area Planning, noted 
that there are a number of uncertainties. The City does not know 
if C.M.H.C. will agree with the Co-operative proposal to establish 
a high-equity co-operative, if C.M.H.C. agrees to the concept, 
the next step is to negotiate the price of the land. The co- 
operative should note that they must go through the Public Hearing 
process. He also expressed concern that the co-operative had 
inserted a newspaper advertisement announcing these units before 
anything has been approved . 

Mrs. S. Schmid, on behalf of the Discovery Co-operative 
Housing Association, advised that the development will meet all 
the criteria for non-profit housing. There will be 60 units 
for senior citizens and single people over 50 who can demonstrate 
a need . The purpose of permitting a greater share purchase than 
is normally permitted is to reduce the monthly costs that will 
be incurred. She advised that the figures for the price of units 
had been revised approximately $5,000 to $7,000 per unit. The 
reason the advertisement had been placed in the newspaper was to 
determine for C.M.H.C. purposes, if there is a market demand for 
the co-operative. Mrs. Schmid advised that people on the periphery 
of the area want applications for the co-operative because they 
want to live in the same area they have lived in for many years . 

The Director of Planning recommended: 

1. That this site not be disposed of until a comprehensive 
analysis of issues in the surrounding area can be carried 
out. 

2. That if Council does wish to pursue the proposal submitted 
by the Columbia Housing Advisory Association then the 
following procedures should be followed: 
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Regular Council, December 1, 1970 16 

MOTIONS (cont'd ) 

3. Closing and Stopping Up 

(various streets and lanes ) 

MOVED by Aid. Rankin, 
SECONDED by Aid. Sweeney, 

THAT WHEREAS all the streets and lanes lying within the 
limits of the City of Vancouver are vested in the City of Vancouver 
by Section 289, Sub-sections 1 and 2, of the Vancouver Charter; 

AND WHEREAS the City of Vancouver is the owner of all the 
lands in District Lot 334, Group 1, New Westminster District; 

AND WHEREAS all the lands in said District Lot 334, save 
and except the portion of road dedicated by the deposit of 
Plan 8474, are to be resubdi vided ; 

THEREFORE BE IT RESOLVED THAT: 

The road deemed dedicated by the deposit of Plan 1096 
outlined Orange North West | and North East ^; 

The roads and lanes dedicated by the deposit of Plan 2004 
outlined Blue North West 5; 

The roads and lanes dedicated by the deposit of Plan 4046 
outlined Red North West \t 

The roads and lanes dedicated by the deposit of Plan 3830 
outlined Green North West ^; 

The roads and lanes dedicated by the deposit of Plan 4383 
outlined Brown North West ^; 

The roads dedicated by the deposit of Plan 3704 outlined 
Yellow North West \; 

The road dedicated by the deposit of Plan 713 outlined Blue 
North East |; 

The roads and lanes dedicated by the deposit of Plan 4029 
outlined Red North East 5; 

The roads and lanes dedicated by the deposit of Plan 3227 
outlined Yellow North East \; 

The roads and lanes dedicated by the deposit of Plan 3554 
outlined Green North East |; 

The roads and lanes dedicated by the deposit of Plan 3609 
outlined Blue South East 4; 

The roads and lanes dedicated by the deposit of Plan 2061 
outlined Red South West |; 

ALL in District Lot 334; the same as shown on plan prepared 
by A. Burhoe, B.C.L.S., dated March 8, 1970, and marginally 
numbered LA 175, a print of which is hereto annexed, be closed, 
stopped up and title taken thereto; 

AND BE IT FURTHER RESOLVED that the said closed streets 
and lanes be consolidated with the abutting lands to form one 
parcel . 
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(a) Work out more precisely the economics and tenure of 
the proposal and obtain preliminary approval from 
C.M.H.C. 

(b) Obtain an agreement in principle on the lease agree- 
ments and land value from the City of Vancouver. 

(c) Following (a) and (b) above, make application and 
obtain rezoning for the subject site. 


Members of the Committee agreed that there should be no City 
subsidy to the Co-operative for the sewer extension costs. 

After a lengthy discussion, the Committee 

RECOMMENDED 

A. THAT the Director of Planning obtain more information 
from the Discovery Co-operative on the economics and 
tenure of the proposal and whether C.M.H.C. will give 
the proposal preliminary approval. 

B. THAT, after receipt of the information, the Director of 
Planning arrange a public information meeting in the 
community, to which Alderman should be invited to attend, 
to discuss more clearly defined proposals for the site 
and thereafter report to the Committee. 

(Alderman Puil wishes to be recorded as opposed.) 

5 . Vancouver International Airport - Noise Abatement 

Alderman Brown advised that the Noise Abatement Committee 
of Transport Canada would be meeting on Wednesday, March 29, 1978 
and requested permission of the Committee to forward a motion which 
would eliminate flights from Vancouver between 12:00 midnight and 
6:00 a.m. 

The Committee 

RECOMMENDED 

THAT the Standing Committee on Planning and Development 
recommend to Council that the Council strongly urge the 
Regional Administrator, Transport Canada, not to permit 
flights from Vancouver International Airport during the 
quiet hours of 12:00 midnight to 6:00 a.m. 

The meeting adjourned at approximately 4:30 p.m. 


****** 



PART REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


MARCH 9/MARCH 16, 1978 


A meeting of the Standing committee of Council on Planning 
and Development was held in the No. 1 Committee Room, Third Floor, 
City Hall, on Thursday, March 9, 1978 at approximately 1:30 p.m. and 
reconvened on Thursday, March 16, 1978 at approximately 11:00 a.m. 

PRESENT : Alderman Harcourt, Chairman 

Alderman Brown 
Alderman Gibson 
Alderman Kennedy 
Alderman Puil 

ALSO PRESENT : Alderman Ford 
(March 16th) 

CLERK TO THE 

COMMITTEE : M. L. Cross 


RE COMMENDAT I ON 

1 . Central Waterfront - official Development Plan 

On March 9, 1978, the Committee considered a report of the 
City Manager dated March 1, 1978 (copy circulated) forwarding the 
draft "Central Waterfront Official Development Plan" dated 
February 9, 1978 (on file in the City Clerk's office). The 
purpose of the report is to recommend the rezoning of the Central 
Waterfront from Cardero Street to Gore Avenue from predominantly 
M-2 Industrial to CWD Central Waterfront District, including the 
establishment of a Central Waterfront Official Development Plan 
for the new zoning district. The rezoning would then form the 
basis of an application to amend the Greater Vancouver Regional 
District Official Regional Plan designation from "industrial" to 
"urban " . 

Mr. D. Hickley, Associate Director, Central Area Planning, 
and Mr. H. Leung, Central Area Planning, detailed the components 
of the Official Development Plan noting that it is an expanded 
and improved document accommodating the major concerns of the 
various bodies affected by waterfront planning. It is more effec- 
tive and useful as a zoning document to guide development on the 
waterfront, at the same time providing flexibility. 

Members of the Committee enquired as to the amount of public 
open space to be provided and what guarantee there would be that 
open space would be provided. Mr. Leung noted that no minimum 
acreage had been set down but the Official Development Plan states 
that major public open space should be provided at locations in 
close proximity to the intended primary pedestrian access to 
the Central Waterfront as set out in the guidelines for each 
sub-area. New development will be required to provide for dif- 
ferent types of open space as follows: 
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a) Public pedestrian walkway space to be located at or in 
a position directly associated with the water's edge. 
Such space need not be at the same level throughout but 
should form part of a continuous pedestrian walkway system 
within the Central Waterfront. 

b) Public pedestrian circulation systems which connect the 
development to its surrounding areas including pedestrian 
access to the Central Waterfront. 

c) A variety of public places to serve the active and passive 
relaxation of the future population of the Central Water- 
front and its visitors. 

The Committee also asked what could be developed at the present 
time. Mr. Hickley noted that M-2 allows an F.S.R. of 5.0 commercial. 
The rezoning and ultimate change in G.V.R.D. designation from 
Industrial to Urban would allow residential. This would enable 
the City to carry out a G.V.R.D. Liveable Region policy of residen- 
tial downtown. Some members questioned whether residential would 
be desirable . 

Representatives of the G.V R.D., National Harbours Board, 
C.P.R., C.N.R., Marathon Realty and the Board of Parks and Recreation 
were present. 

Mr. J. Barratt of the National Harbours Board indicated that 
in 1976 the National Harbours Board hired a consultant to study 
and prepare plans for N.H.B. lands on the Central Waterfront. The 
Consultant has been involved with discussions of the Official 
Development Plan and is aware of the contents. Results of the 
N.H.B. study will be announced before the end of March. 

Mr. D Murray, Marathon Realty, advised that they have no 
plans to develop on the waterfront until the designation is 
changed to Urban . 

The representatives of the C.P.R. and C.N.R. indicated the 
Official Development Plan does not restrict their operations. 

Mr. W. Curtis, city Engineer, advised that Engineering has 
been involved for a number of years in the various plans for the 
waterfront. It will be possible to provide the necessary access 
and servicing to the waterfront in the context of the Official 
Development Plan and other transportation plans for the downtown 
area that have already been approved by Council. He noted that 
there would always be a conflict of traffic, noise, etc., when 
you try to introduce people into an area which was originally 
meant for industrial uses. 

Members of the committee felt that they would benefit from 
an information session in which the Planning Department would 
outline the history of the Central Waterfront zoning. It was 
agreed that the Manager's report containing recommendations of 
the Director of Planning would be deferred until after the rpport 

reference from the Planning Department at the next meeting of the 
committee . 
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At the Committee meeting on March 16, 1978, Mr. Hickley out- 
lined the history of central waterfront planning. 

In 1973 City council set up a Waterfront Committee to investi- 
gate the potential of the Central Waterfront. As a result, the 
City and th Federal Ministry of State for Urban Affairs jointly 
sponsored a study. Two positive aspects came from this study — 
it was an imaginative picture of what could happen and what the 
consultant produced came from the public, utilizing a continuous 
public information programme. The plan, however, tended to ignore 
the Port and rail. 

As a result of the study, after reviews by the Council's 
Waterfront Committee, Council adopted 24 policies and the G.V.R.D 
gave two readings to the proposed change in designation on the 
assumption the City would prepare an official plan including the 
Region's policies for the waterfront. At the end of 1974, the 
National Harbours Board lodged an official objection to the City's 
application to amend the G .V .R .D . ' s Official Regional Plan. 

In early 1975, as a result of the concerns expressed, a 
Central Waterfront Advisory Committee was set up, including repre- 
sentatives of Federal Ministry of Urban Affairs, National Harbours 
Board, Vancouver Port Authority, Provincial Bureau of Transit, 
CP. Rail, Marathon Realty, the G.V.R.D. and the City. 

The Advisory Committee recommended 24 policies which were 
adopted by Council early 1976 as a basis for the preparation of 
the zoning document. In February/ March, 1977 a draft Official 
Development Plan was presented to Council. A number of actions 
were taken, including the preparation of a public information 
pamphlet. Throughout 1977 discussions continued with the major 
property owners. In November, 1977 at a meeting of all the key 
property owners, a consensus was reached on the intent 
for the Central Waterfront, resulting in the current draft Official 
Development Plan dated February 9, 1978. 

Mr. Hickley noted that the document is not a traditional 
zoning but is designed to relate to change and be altered if the 
objectives of the key owners change slightly. 

Mr. H. Leung detailed the five components of the Official 
Development Plan: 

- Preamble 

- Application and Intent 

- Definitions 

- Overall Policies 

- Sub-Area Development Guidelines 

The preamble outlines the background of Central Waterfront 
planning and describes the planning objectives of the City, major 
owners and authorities. In the future when these organizations 
submit development plans, the City will refer to these planning 
objectives . 


cont ' d 
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Part Report to Council 
Standing Cotnmittee of Council 
on Planning and Development 

March 9/March 16, 1978 (VI-4) 
Clause No. 1 continued : 

The Application and Intent section has been revised and expanded. 
It contains the following general goals for planning the Central 
Waterfront; 

- Encourage the developin<=nt of new urban uses including 
residential, commercial, recreational, cultural and public 
uses throughout the waterfront area. 

- Provide for easy public access to the waterfront. 

- Enhance the public's enjoyment of the waterfront by encouraging 
the provision of harbour activities and a variety of views. 

- Facilitate the continued operation of port functions. 

- Facilitate the continued operation of rail facilities 
to serve port, freight and passenger functions. 

- Provide transit systems for movement to, from, and between 
waterfront developments in order to decrease dependence 
upon the private automobile. 

- Ensure a scale transition in the physical form of future 
development between Downtown and the Burrard Inlet. 

- Support the objectives of the Greater Vancouver Regional 
District as referred to in "The Livable Region 1976/86", 
in particular the concept of living close to work. 

It also describes how to use the Official Development Plan 
as a zoning document. 

The section on definitions, relates directly to words associated 
with the Plan and supplements definitions which already exist in 
other By- laws . 

The Overall Policies provide guidance with respect to the 
general development of the Central Waterfront District regarding 
uses, population, physical form, public open space, movement pattern 
and shoreline. 

The Sub-Area Development Guidelines provide more detailed 
guidance with respect to the development of the four sub-areas: 

Sub-Area 1 - Cardero Street to Bute Street 
Sub-Area 2 - Bute Street to Burrard Street 
Sub-Area 3 - Burrard Street to Seymour Street 
Sub-Area 4 - Seymour Street to Gore Avenue 

Identification of the sub-areas is based on existing land use, 
relationship to existing Character Areas of Downtown and Gastown 
and projected future land use . The boundaries are not precise 
and may be redefined for planning or administrative purposes or 
as a result of specific Area Development Plan By-laws, the next 
stage to be followed when specific development proposals come in. 


cont ' d 
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Part Report to Council 
Standing Committee of Council 
on Planning and Development 

March 9/March 16, 1978 (VI-5) 
Clause No. 1 continued ; 

Area Development Plan By-laws will specify details with respect 
to use, ultimate development form, density, building heights, 
views, pedestrian and vehicular circulation and public open space. 

In answer to a question regarding servicing, Mr. W. Curtis, 
City Engineer, advised that it would be possible to service this 
Plan which includes an additional 20,000 people in the Central 
Waterfront. The tranportation plan also hopes to meet all of the 
needs outlined in the Plan. He advised that the ring-road concept 
is well on the way to implement the transportation needs. The 
basic idea is to prevent conflict between the 20,000 people 
entering the Port by introducing a continuous waterfront roadway 
for trucking to cater to the port activities without going through 
the downtown. Alberni Street will be improved utilizing local 
improvement funds and the Cordova Street extension will be con- 
structed with approved Five Year Plan funds. In addition to the 
ring-road concept, there is a possibility of introducing an 
exciting transit system. There is existing rail on a large part 
of the system on which some sort of street car could be operated. 
It is possible it could go from Stanley Park, connect with the 
transportation terminus through Gastown and Chinatown, to the 
south side of False Creek, Granville Island and the Museum complex. 
It is hoped to have a pedestrian routing system along the entire 
waterfront to open up the port to the public. The terminal at 
the CP. Station services the ferry system from the North Shore 
connecting to a number of bus routes, commuter trains are also 
going to meet at the terminal. They will utilize the Cordova 
Street extension. 

Members of the council present expressed concern regarding 
the economics of the plan and were advised that costs and benefits 
would be considered at the Area Development Plan stage. 

The question of the provision of residential was discussed 
at length i.e.: 

- how can you expect residential to exist in a situation 
with existing noise, transportation, etc.; 

- has the City the ability to see whether residential is 
possible, probable or feasible; 

- if it is feasible what is the City going to do to ensure 
that it is provided; 

- if the City is going to allow the commercial and balance 
it off with residential how can the City insist on resi- 
dential . 

Mr. Hickley advised that the Plan will take a long time to 
implement but it is believed residential will become feasible and 
practical. The document provides a framework to take this per- 
spective and adjust as market conditions change. 

Mr. R Spaxman, Director of Planning, advised that the amount 
of building has been reduced from 11,000,000 sq. ft. to 9,000,000 
sq. ft. and the density has been reduced from 30,000 people to 


cont 'd 
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(VI-6) 


Clause No. 1 continued : 

20,000 people. The concept is similar to the first proposal by 
the R. C. Mann Study but the component that had to change was tha 
retention of the railways. It has been accepted that it will be 
difficult to put residential in and around the transportation 
terminal. The goals of all the key property owners and the 
various authorities seem to be accommodated in the Central Water- 
front Official Development Plan. 

He advised that people cannot be forced to build anything but 
policies can be set to encourage development of residential. 

Concern was expressed about no minimum acreage for open space 
and how we can ensure that the public walkway will be built. The 
Committee was advised that the interim uses on the waterfront 
have been required to provide for the walkway. It will be a re- 
quirement for all developments. 

The Committee felt that there should be a clearer look at 
the open space and residential questions with a report back from 
staff about the concerns, to an appropriate meeting of the Committee. 

The Committee agreed to hear a brief presentation from 
Mr. S. G. Rasekh, representing the Architectural Institute of 
B.C. Mr. Rasekh advised that the A. I. B.C. had formed a study 
group to study the Central Waterfront over the last year. He 
noted that Messrs. Hickley and Leung have given thrm assistance. 
They support the guidelines recognizing they are guidelines and 
not zoning. They would like to see the document go further — 
designate who the end users will be — further connections to 
the West End and West Georgia areas, etc. 

Due to the time, the Committee were unable to receive all 
of Mr. Rasekh 's brief but thanked him for his comments. 

The Committee , 

RECOMMENDED 

THAT consideration of the City Manager's report dated 
March 1, 1978 be deferred and staff be requested to report 
back to an appropriate meeting of the Committee further 
clarifying the concerns expressed regarding open space and 
residential . 


The meeting adjourned at approximately 1:25 p.m. 


****** 
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PART REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON 

FINANCE AND ADMINISTRATION 
March 30, 1978 

A meeting of the Standing Coimnittee of Council on Finance and 
Administration was held on Thursday, March 30, 1978, at 3:30 p.m. 
in the No. 3 Committee Room, third floor. City Hall. 


PRESENT: Alderman Brown, Chairman 

Alderman Gerard 
Alderman Gibson 
Alderman Marzari 

ABSENT: Alderman Puil 

COMMITTEE 

CLERK: G. Barden 

RECOMMENDAT ION : 

1. Potential Budget Cuts - Suggestions Arising 
from the Review of Departments 

The Committee considered the attached Manager's Report dated 
March 21, 1978, wherein the Mayor, Alderman Brown, and the City 
Manager reported on reviews of the operations of eight department 
in the last six months by the Finance Committee with the aid of 
Western Management Consultants. The report deals with suggestions 
for possible budget reductions of up to five percent in these 
departments. The suggested reductions are to be permanent, so that 
they will help reduce the City's annual revenue budget. Some cuts 
can be made in 1978 and some cannot. The cuts should be viewed as 
a trend, the budgets cannot be cut by five percent in 1978 as 
approximately one-third of the year has already passed. It - - 
was recommended that the suggested cuts be considered by the Finance 
Committee at the same time it reviews the 1978 budgets of departments 
from April 3, to April 6. 

The City Engineer distributed copies of a report dated March 30, 
1978, (attached) on potential budget cuts arising from departmental 
reviews . 

Following further discussion it was 
I;ECOMMENDED , 

THAT on the eight reviewed departments: 

The suggestions made for each department be placed before 
the Finance and Administration Committee when it reviews 
the budget of that department, and be implemented as soon 
as possible, subject to any variations that may result from 
discussions with the department. (The suggested cuts are 
summarized in Table 1, attached.) 

r . THAT on other departments : 

Further reviews be undertaken after budget finalization of 
the following: 

•UJ 

Fire Department 
Library Board 

Personnel Services Department 
City Clerk, 

with possible budget changes in 1979. 

C. THAT Western Management Consultants be retained to assist 
in those reviews, at a cost not to exceed $12,0 00. 


D. THAT the Finance and Administration Committee continue to 

consider specific cutbacks and operating efficiencies as reports 
are forwarded during the year. 
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(VII - 2) 


2 . Further Departmental Reviews 

The Committee considered the attached Manager's Report dated 
March 21, 19 78 providing a summary of responses from department 
heads to a series of six questions together with a letter from 
Western Management Consultants giving their overall comments on the 
departmental reviews. 

Following discussion it was 

RECOMMENDED, 

THAT the Manager's Report on further departmental reviews 
dated March 21, 1978, be received for information. 


* * * * 
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CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 


A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, April 11, 1978, in the Council Chamber, 
commencing at 2:00 p.m. 

PRESENT: Mayor Volrich 

Aldermen Bellamy, Brown, Ford, Gibson, 
Harcourt, Kennedy, Marzari, 
Puil and Rankin 

ABSENT : Alderman Gerard 

CLERK TO THE COUNCIL: D.H. Little 


PRAYER 

The proceedings in the Council Chamber were opened with 
prayer offered by the Civic Chaplain, the Reverend Ian Rennie, 
Associate Professor of Church History at Regent College, 
Vancouver. 


ACKNOWLEDGMENT 

The Mayor acknowledged the presence in the Council Chamber 
of Grade 7 students from Queen Alexandra Elementary School 
xinder the direction of their teacher, Mr. Dean Lament, and 
Grade 4 students from Quilchena Elementary School. 


'IN CAMERA* MEETING 

The Council was advised that there were matters to be 
considered 'In Camera' later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Puil, 

THAT the Minutes of the following meetings be adopted: 

Special Coxincil (Court of Revision) - March 30, 1978 

Regular Council (with the exception of the 'In Camera' 

portion) 

- April 4, 1978. 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Ford, 
SECONDED by Aid. Brown, 

THAT this Council resolve itself into Committee of the 
Whole, Mayor Volrich in the Chair. 

- CARRIED UNANIMOUSLY 


o 1 

V/ X 


Regular Council, December 1, 1970 

ENQUIRIES AND OTHER MATTERS 


17 


Alderman Wilson - 
Canadian Merchant Fleet 


advised he would be submitting a 
motion to Council with respect to 
making representations to the Depart- 
ment of Transport that steps be taken 
to establish a merchant fleet, 
particularly in the field of contain- 
erized shipping with the home port at 
Vancouver . 


At this point the Deputy Mayor, Alderman Hardwick, took 
the Chair to relieve His Worship to attend to other business. 


City Clerk - 
Declarations re 
Election 


advised that, due to the complexity 
of the election this year, he did not 
intend to make declarations immedi- 
ately following the tabulation of 
voting results for the various 
offices, in order to allow sufficient 
time for the required examination 
of returns. 


Alderman Phillips - 
President: Municipal 
and Regional Employees ' 
Union 


made reference to the recent appoint- 
ment of Miss Addie Ross to the 
position of President of the Municipal 
and Regional Employees ' Union and 
felt Miss Ross should be commended 
for having attained this position. 

It was advised that it is normal 

for the Mayor's Office to acknowledge 

appointments of this kind. 


Alderman Hardwick - 
Service Station and Auto- 
motive Repair Service: 
Parking Garages in 
Downtown Area 


requested the Board of Administration 
look into the regulations in regard 
to downtown parking structures not 
being permitted to contain gasoline 
service and automotive repair 
stations and consider this matter 
in the light of the change in 
Regional and National Building Codes. 


Alderman Wilson - 
Abstaining from Voting 


drew the Council 's attention to the 
regulation in the Procedure By-law 
that a member of Council who abstains 
from voting without being excused by 
the Council, or otherwise legitimately 
excused, is recorded in the negative 
on the issue under consideration. 
However, in the Municipal Act the 
reverse applies and such person 
therefore is recorded in the 
affirmative. The Alderman requested 
the Corporation Counsel report on the 
merits of the two systems. 


The Chairman referred the matter to 
the Corporation Counsel, 
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REPORT REFERENCE 

Proposal re North Side 
of False Creek 


Mr. R. Iredale of Rhone & Iredale Architects, gave a report 
reference to Council on a preliminary study his company had done 
of various opportunities to mark the centennial celebrations of 
the City of Vancouver in 1986. In this regard, a report dated 
March, 1978, had been circulated to Council showing a scheme 
for the north side of False Creek outlining a series of 
pavilions, a new stadium and museum of science and technology. 
With the aid of drawings and maps, Mr. Iredale provided an 
outline of the transportation system required to link the 
stadium and pavilions to Downtown and other areas of the City. 

The Director of Planning commented briefly on the scheme 
and indicated he was receptive to further discussions on the 
proposal should Council so direct. 

Following further discussion and questions put to Mr. 
Iredale and the Director of Planning, it was 

MOVED by Aid. Rankin, 

THAT the report submitted by Mr. Iredale be received and 
the Director of Planning meet with Mr. Iredale and 
report back to Council for consideration the terms under which 
Mr. Iredale would be examining the proposal further. 

- CARRIED 

(Alderman Marzari opposed) 


COMMUNICATIONS OR PETITIONS 

1. Painted Wall Sign - 3421 Euclid 
Avenue - Johnston Terminals Ltd. 

In a letter dated March 30, 1978, Johnston Terminals Ltd., 
wished to appeal a decision of the Department of Pennits and 
Licenses to not approve an application for a painted wall sign. 
The Company requested to address Council on the matter. 

MOVED by Aid. Rankin, 

THAT the delegation request be granted. 

- CARRIED UNANIMOUSLY 

Food Preparation Vehicle: 

2. Delegation Request 


In a letter dated April 6, 1978, Mr. R. Weiser and Mr. M. 
Donner requested to appear as a delegation before Council to 
appeal Council's decision of April 4, 1978, when it did not 
approve a recommendation of the Commvinity Services Committee 
concerning a food preparation vehicle. 

MOVED by Aid. Rankin, 

THAT the delegation request be granted. 


- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIONS (cont'd) 

3. Statue of Captain Cook - 
Ne Chi Zu Guild 


Council noted a letter dated April 7, 1978, from Alderman 
Kennedy on a proposal received from two members of the Ne Chi 
Zu Guild to carve a statue of Captain Cook. Alderman Kennedy 
advised that the Guild had received a negative response when it 
had offered the proposal to the Provincial Government. 

MOVED by Aid. Kennedy, 

THAT the foregoing letter be received and the Guild members 
involved be requested to submit all details with costs to the 
next meeting of Council. 

- CARRIED 

(Alderman Marzari opposed) 

4. Development Permit for 1556, 
1568 & 1574 West 12th Avenue 

Landmark Projects Corporation Ltd., in a letter dated 
April 6, 1978, requested to appear before Council as a delegation 
concerning the withholding of a development permit at 1556, 1568 
and 1574 West 12th Avenue, which is being recommended by the 
Community Services Committee in its report scheduled to come 
before Council on April 18th. 

MOVED by Aid. Har court, 

THAT the delegation request be granted. 

- CARRIED UNANIMOUSLY 

5. Council Representative on B.C. 
Executive Council of St. John 
Ambulance Association 


Under date of April 4, 1978, the St. John Ambulance 
Association submitted a letter requesting that a Council member 
be appointed to the B.C. Executive Council of the St. John 
Ambulance Association. 

MOVED by Aid. Brown, 

THAT the Council decline to have an official representative 
appointed to the St. John Ambulance Association, although 
Council recognizes the excellent work done by the organization. 
However, the Association is free to request any member of 
Council to serve on an individual basis if it so wishes. 

- CARRIED UNANIMOUSLY 

6. Conditions in the Downtown Eastside 

Under date of April 10, 1978, Alderman Harcourt, as Chairmsm 
of the Planning and Development Committee, submitted a letter 
concerning conditions in the Downtown Eastside requesting that 
Council instruct his Committee and the Community Services 
Committee to jointly prepare recommendations on a number of items 
listed in the letter. It was recommended therefore that the 
Planning and Development & Community Services Committees jointly 
prepare recommendatiops for specific improvements to the Downtovm 
Eastside. 

MOVED by Aid. Harcourt, 

THAT the foregoing recommendation be approved. 

- CARRIED 

(Aldermen Kennedy, Marzari, Puil and Rankin opposed) 
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CITY MANAGER'S REPORTS 

A. MANAGER'S GENERAL REPORT 
APRIL 7, 1978 


Works & Utility Matters 
(April 7, 1978) 

The Council considered this report which contains four 
clauses identified as follows: 

CI. 1: Acoustic/Safety Fence, False Creek, Area 6 
CI. 2: Special Relief - Local Improvements 
CI. 3: Rate Increase to Canadian Wirevision Limited 
CI. 4: Flat Rates for Property Owners' Share of 
Completed Local Improvement Projects 

Clause 1 

MOVED by Aid. Harcourt, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNi\NIMOUSLY 

Clause 2 

Prior to considering this clause, it was noted that Ms. S.M. 
Murphy, Solicitor on behalf of Mr. P.R.U. Stratton, the owner of 
the corner property at 1995 Comox Street, requested to appear 
before Council as a delegation. 

MOVED by Aid. Harcourt, 

THAT the foregoing delegation request be granted and 
therefore, this matter be deferred. 

- CARRIED UNANIMOUSLY 

Clause 3 

In considering this clause, the Council discussed the 
cancellation of the bulk cablevision rate previously given to 
senior citizens. 

MOVED by Aid. Ford, 

THAT this Clause be deferred for one week and the Director 
of Legal Services report on the City's position in respect of 
possible negotiations to restore the bulk cablevision rate to 
senior citizens. 

- LOST 

(Aldermen Bellamy, Brown, Gibson, Kennedy, Marzari, 
Puil and the Mayor opposed) 

MOVED by Aid. Puil, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED 

(Aldermen Ford, Harcourt and Rankin opposed) 


Clause 4 

MOVED by Aid . Brown , 

THAT the recommendation of 
this Clause be approved. 


the City Manager contained in 

- CARRIED UNANIMOUSLY 
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CITY MANAGER'S REPORTS (cont'd) 

Building & Planning Matters 
(April 1, 1978) 

The Council considered this report which contains two 
clauses identified as follows: 

CI. 1: Rezoning Application - 6364 Victoria Drive 
CI. 2: D.P.A. - 3183-85 Point Grey Road 

Clause 1 

Prior to considering this clause. Council was advised that 
the applicant wishes the matter deferred to enable him to 
address Council at a later date. 

MOVED by Aid. Harcourt, 

THAT the delegation request be granted and therefore, 
this matter be deferred. 

- CARRIED UNANIMOUSLY 

Clause 2 

In considering this clause, a letter dated April 7, 1978, 
from John Keith-King Architects was noted in which it was 
stated that the floor area in the development permit 

application is no greater than the existing floor area. 

The Manager advised that the existing floor area is 3,042 
square feet, whereas the proposal contained in the application 
is 3,352 square feet which is in excess of the existing By-law 
requirements and the proposed amendment to the By-law which 
will be before Coxincil on Saturday, April 15, 1978. 

MOVED by Aid. Bellamy, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED 

(Aldermen Brown and Kennedy opposed) 


The Council recessed at approximately 3:40 p.m. and 
following an 'In Camera' meeting in the Mayor's Office, 
reconvened in open session in the Council Chamber at approximately 
4:45 p.m. 


DELEGATIONS 

Towing By-law Regulations 

Council on April 4, 1978, when considering a Manager's 
report dated March 31, 197 8, on towing by-law regulations, 
approved recommendations 'A' and 'B' contained in the report 
and deferred recommendation 'C pending the hearing of a 
delegation from Can tow Development Ltd. 

Mr. L. Gunn, President of Cantow Development Ltd. , addressed 
Council and read from a brief which was circulated. The position 
of Cantow is that the proposed amendment to the Vehicles for Hire 
By-law refers to vehicles that may be removed from commercial 
lots but does not make allowances for the various sizes and types 
of vehicles that may actually have to be removed under the By-law. 

Mr. Gvinn also commented on the reduction in the maximxim rate 
to be charged and suggested that rather than a flat rate. Council 
adopt the rate schedule set out in his brief to Council this day. 

cont'd. . . . 
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DELEGATIONS (cont'd) 

Towing By-law Regulations 
(cont'd) 


MOVED by Aid. Bellamy, 

THAT recommendation C of the City Manager contained in 
his report dated March 31, 1978, be approved. 

- CARRIED UNANIMOUSLY 


Building Permit for 825 Bute 
Street - Tree on Boulevard 

Council on April 4, 1978, deferred consideration of a 
Manager's report dated March 31, 1978, on a building permit 
for 825 Bute Street - tree on boulevard, to permit representations 
from Mr. T. Fogle and Romses, Kwan and Associates, Architects for 
the developer. 

The City Clerk advised that a telephone message had been 
received from Mr. Fogle advising that he had been delayed in 
Edmonton and could not be present this day. However, he indicated 
that Council should not defer consideration of this matter on his 
account. 

Mr. V. Kwan, Romses, Kwan and Associates, addressed Council 
and read from his brief previously circulated. He gave the 
following reasons why his firm feel that the tree should be 
removed : 

"(1) The existing tree is about 3-4' from the building 
grade which is established by the Engineering 
Department. 

(2) The location of the tree is just adjacent to the 
property line. 

- It would create a lot of hardship as well as being 
a nuisance to the owner if the tree stayed, besides 
we don't think that the tree would even survive. 

- In consideration of the tree's being removed, the 
owner is prepared to plcuit three trees in consul- 
tation with the Parks Board along Bute Street as 
recommended by the City Engineer." 

MOVED by Aid. Rankin, 

THAT Council permit the developer to remove the tree in 
question and plant three trees in consultation with the Park 
Board. 

- CARRIED 

(Aldermen Brown, Ford, Gibson and Kennedy opposed) 


CITY MANAGER'S REPORTS (cont'd) 

Licenses & Claims Matters 
(April 7, 1978) 

Nude Encoimter Sessions 
(Clause 1) 


In considering this clause. Council noted that a By-law 
prohibiting nude encounter sessions will be before it later 
this day. In the meantime, the Director of Permits and Licenses 
is withholding action on two license applications which have been 
received for nude encounter sessions pending the passing of the 
prohibiting By-law. 

cont ' d . . . . 
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CITY MANAGER'S REPORTS (cont'd) 

Licenses & Claims Matters 
(April 7, 1978) (cont'd) 

Nude Encounter Sessions 
(cont'd) 


MOVED by Aid. Rankin, 

THAT Council approve the course of action outlined in the 
City Manager's report dated April 7, 1978. 

- CARRIED UNANIMOUSLY 


Property Matters 
(April 7, 1978) 

The Council considered this report which contains two 
clauses identified as follows: 

CI. 1: Demolition of Building to Allow Resubdivision 

45 32 N.W. Marine Drive 
CI. 2: Sale of Industrial Lot - S/S 800 Block East 

Hastings Street 

Clauses 1 and 2 

MOVED by Aid. Puil, 

THAT the recommendations of the City Manager contained 
in Clauses 1 and 2 be approved. 

- CARRIED UNANIMOUSLY 


B. Kiwassa Rezoning 

Council, when considering a Manager's report dated April 6, 
1978, also had before it a memorandum dated April 11, 1978, from 
the Director of Legal Services which suggested to Council means 
by which its resolution of March 21, 1978, may be implemented. 
In his memorandum, the Director of Legal Services recommended that 

(1) The Kiwassa Rezoning By-law as submitted this day 
be approved. 

(2) A Special Public Hearing be held at 2:00 p.m. on a 
regular Council day for the purpose of rezoning 
Lots 6 and 7, Block 95, D.L. 181, Plan 196 (1026 and 
10 30 East Georgia Street) and that the applicant's 
submission and Council's resolution of March 21st, 
be referred to such a meeting. 

MOVED by Aid. Rankin, 

THAT the foregoing recommendations of the Director of Legal 
Services as contained in his memorandum dated April 11, 1978, be 
approved. 

- CARRIED 

(Alderman Kennedy opposed) 


C. Point Grey Rezoning 

MOVED by Aid. Rankin, 

THAT this report of the City 
be received for information. 


Manager dated April 7, 1978, 

- CARRIED UNANIMOUSLY 
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CITY MANAGER'S REPORTS (cont'd) 

D. East False Creek Garden/Park (Federally- 
Funded Urban Demonstration Project) and 
Proposed Chinese Cultural Centre Development 

MOVED by Aid. Kennedy, 

THAT the recommendation of the City Manager contained in 
his report dated April 7, 1978, be approved. 

- CARRIED UNANIMOUSLY 


STANDING COMMITTEE REPORTS 


I. Report of Standing Committee 
on Finance & Administration, 
March 30, 1978 


The Council considered this report which contains two 
clauses identified as follows: 

CI. 1: Greater Vancouver Convention & Visitors' 

Bureau - 1978 Grant Request 
CI. 2: Grandview Youth Project 

Clause 1 

MOVED by Aid. Brown, 

THAT the recommendation of the Committee contained in 
this Clause be approved. 

- LOST NOT HAVING 
RECEIVED THE 
REQUIRED MAJORITY 

(Aldermen Marzari, Puil and Rankin opposed) 

MOVED by Aid. Marzari, 

THAT City Council approve an increase in the City's 1978 
grant to the Greater Vancouver Convention and Visitors' Bureau 
of 5% over the 1977 grant of $137,000, being $6,850. 

- CARRIED BY THE 
REQUIRED MAJORITY 

(Alderman Puil opposed) 

Clause 2 

MOVED by Aid. Brown, 

THAT the recommendations of the Committee contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 


II. Report of Standing Committee 
on Finance & Administration, 
April 6, 1978 

1978 Operating Budget 
Estimates (Clause 1) 

During consideration of this clause. Council noted a Meuiager's 
report dated April 10, 1978, on the 1978 Revenue Budget in which the 
Director of Finance reported on three major items dealt with by the 
Standing Committee on Finance & Administration at its meeting on 
April 6, 1978, when it considered the 1978 Operating Budget Estimates. 

In his report, the City Manager recommended approval of the 
recommendation of the Director of Finance that $2 million be added 
to the 1978 Real Property General Purposes Tax Levy, resulting in 
a $900,000 tax increase (1.1%) over the 1977 level, for the specific 
purpose of providing funds for establishing a new reserve or fund 
for the purpose of assisting the City's borrowing program. 

cont'd. . . . 
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Report of Standing Committee 
on Finance & Administration, 
April 6, 1978 (cont'd) 

1978 Operating Budget 
Estimates (cont'd) 

MOVED by Aid. Brown, 

THAT the recommendations of the Committee contained in 
this report, with the exception of recommendations (a) , (b) 
and (c) on page 7 of the report, be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Brown, 

THAT the following recommendation of the Committee contained 
in this report dated April 6, 1978, be approved: 

"THAT the adjustments made by the City Manager and Director 
of Finance during budget reviews be approved, including: 

(a) $500,000 for the U.S. Exchange Reserve." 

- CARRIED UNANIMOUSLY 

Alderman Brown, as Chairman of the Standing Committee on 
Finance & Administration, moved the following recommendation 
of the Committee: 

MOVED by Aid. Brown, 
THAT 

(b) The Supplementary Capital Budget be set at $8,253,000 
plus $160,000 carried forward from 1977. 

(Deferred) 

Alderman Brown however, in speaking to the above recommendation 
of the Committee, advised that she wished during the proceedings 
to move a further motion on her own behalf to the effect that an 
additional $1 million be added to the Supplementary Capital 
Budget bringing the total amount of the 1978 Supplementary 
Capital Budget to $9,253,000 plus $160,000 carried forward from 
1977. 

MOVED by Aid. Brown, 

THAT the following recomiaendation of the Committee be 
approved : 

"(c) $2.0 million be placed in a special reserve for 
assisting the City's borrowing program to be 
reported on in detail by the Director of Finance." 

(Deferred) 

MOVED by Aid. Rankin, 

THAT further consideration of the above motions by Alderman 
Brown be deferred to the next regular meeting of Council; 

FURTHER THAT, if necessary, the next regular meeting of 
Council commence at 1:30 p.m. 

- CARRIED UNANIMOUSLY 


The Council recessed at 6:20 p.m., to reconvene at 
7:30 p.m. 
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The Council, in Committee of the Whole, reconvened at 
approximately 7:30 p.m., with Mayor Volrich in the Chair and 
the following members present: 

PRESENT : Mayor Volrich 

Aldermen Bellamy, Brown, Ford, Gibson, 
Harcourt, Kennedy, Marzari, 
Puil and Rankin 

ABSENT : Alderman Gerard 

CLERK TO THE COUNCIL : R. Henry 

DELEGATIONS (cont'd) 

Boundary Road Improvements 
and Associated Matters 

Council on April 4, 1978, deferred consideration of a 
Manager's report dated March 8, 1978, on Boundary Road Improve- 
ments and Associated Matters to permit delegations to be heard. 
Prior to hearing the delegations, members of the City staff 
gave a report reference for Council's information. 

The City Engineer reviewed the trucking situation in the 
City with particular reference to the southeast sector. He 
cited the various avenues which have been explored in an effort 
to alleviate problems to the citizens caused by truck traffic. 
He referred to the fact that the National Harbours Board has 
almost finished construction of a private roadway by the docks 
which would divert a number of trucks bound for the North Shore 
off City streets. He also advised that there are good 
indications from the Federal Government that they will grant 
funding assistance for the Great Northern Cut. The City 
Engineer also reviewed the Boundary Road situation and stated 
that he presently would recommend that the City-owned lands 
between Marine Drive and Marine Way not be residential. 

Mr. D. Rudberg, Assistant City Engineer - Traffic Division, 
reviewed the five options outlined in the City Manager's report 
dated March 8th, with respect to provision of a suitable 
connection between Marine Way or Marine Drive and Boundary Road 
and the costs. These options and their costs are: 

"Option la - Provides for decreased trxicks en BouiKlzury Road because 
of excessive grades (15%) between Marine ffey and Marine 
Drive. Seme trucks would be diverted to Ku^it Street 
and other south slope arterials. (Ttaken as basis for 
cost ocnparison - capital budget for basic street 
works as above $2.2 million}. 

Option lb - Provides a status quo for trucks on Boundary - an 

inprovement over la but no inprovemait in grades ocnpared 
to the present situation (in fact the existing grades 
are lengthened) . Marine Drive could be reclassified as 
a collector route with an overpass across Boundary. 
Boundary Road would be placed in a cut section vMch 
has enviromentcd benefits, and the grid system would 
be preserved. 

Estimated additional construction cost over la $950,000 

Option 2a - Provides for sane increased use by trucks fran Vancouver 
but significant reductions fron Bumaby due to down 
grading of S.E. Marine Drive, for an overall decrease 
in trucks. 

Estimated additional construction cost over la $175,000 


cont'd. . . . 
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DELEGATIONS (cont'd) 


Boundary Road Improvements 

and Associated Matters (cont'd) 


Option 2b - Provides fca: sane inprovenent to trucking consistent 
with the Council's policy of a dispersed tnick route 
system. Grades would be inproved for trucks frcm 
VancxRiver, with no inproveraent for trucks fron Bumaby. 

Estimated additional construction cost over la $1,275,000 

Option 3 - Of the options presented, this provides the best inprove- 
nent to trucking on Boundary because of grade iitprovenents. 
Boundary would functicai as a part of the dispersed tiuck 
system with this option, and 5.12 acres of developable 
land would be lost. 

Estimated cdditional constaoiction cost over la $1,075,000" 


Mr. Rudberg also reviewed some of the options suggested by 
citizen groups. He then continued to discuss the intersection 
of Kingsway and Boundary Road stating there has been a 12% 
increase in traffic volume at this intersection over the past 
two years. The Engineering Department feel that with the 
anticipated increases in volume from future development of 
Champlain Heights, the new B.C. Tel building and the proposed 
Bumaby town centre, improvement of this intersection is necessary. 
One of the main concerns of the Engineering Department is the 
extreme traffic hazards created by the present conditions at 
this intersection. 

Mr. R.R. Youngberg, Associate Director - Area Planning, 
reviewed the position of the Planning Department in this matter. 
He outlined the reasons behind the Director of Planning 's 
preference for Option lb. 

Mr. J. Moodie, Champlain Heights Project Manager, stated 
that until a decision has been reached on the alignment at 
Marine Drive and Boundary Road, Phase 2 of the Champlain Heights 
development cannot be serviced. He stated that the Champlain 
Heights Project Group would prefer that Kent Avenue be used 
rather than Marine Way because this would give them more freedom 
to develop the enclaves below Marine Drive. 

Covincil then heard representations from the following 
delegations: 

Mrs. H. Symonds, Executive Co-ordinator , Vancouver City 
Planning Commission, circulated and read from a brief 
which put forward the views of the Commission in this 
matter. The brief contained the following recommendations: 

- We do not wish to advocate major changes at the present 
time because we believe there are other long range 
aspects of the trucking problem which should be 
considered before any extensive piece-meal work is 
undertaken by the City. 

- We are prepared to support some minimal action such as 
that proposed for the south end of Boundary Road in 
option lb of the Manager's report, i.e. the creation 
of a major cut, the deletion of S.E. Marine Drive as 

a through truck route to become a collector route. 

- We do not support option 3, which would provide the 
kind of major connection to Boundary Road for traffic 
coming from the west that would soon ensure Boundary 
Road receiving a far higher volume of truck traffic 
than is desirable at the present time and under 
present conditions. 

cont'd. . . . 
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The Council recessed at approximately 11:50 A.M. to reconvene 
in open session in the Council Chamber at 2:00 P.M. 

The Council reconvened in the Council Chamber at approxi- 
mately 2:00 p.m., with the following members present and His 
Worship the Mayor in the Chair: 

PRESENT : His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 
Hardwick, Linnell, Phillips, 
Rankin, Sweeney and Wilson 

DELEGATIONS AND UNFINISHED BUSINESS 

Canopies for Cushman Carts 

The Board of Administration, under date of November 13, 1970, 
submitted a report of the Deputy City Engineer in respect of 
request of the Vancouver Civic Employees' Union that the balance 
of 11 Cushman carts be immediately equipped with canopies. A 
representative of the Union appeared and submitted a brief 
dated December 1, 1970, asking that the necessary funds be set 
aside immediately for the purpose. 

MOVED by Aid. Bird, SECONDED by Aid. Wilson, 

THAT the request of the Vancouver Civic Employees' Union 
be approved, that is, the necessary funds be set aside 
immediately to equip the remaining Cushman carts with canopies, 
and the Board of Administration advise in respect of source 
of funds. 

- CARRIED 

Sunday Operation: Gastown 

The Council received a delegation from the Gastown Merchants 
Association regarding Sunday operation and related matters. A brief 
submitted contained recommendations asking a representative of 
the Gastown Merchants Association, Gastown Residents Association 
and the Townsite Committee be permitted to work with any committee 
investigating the implications of designating Gastown as an 
historic site. Also, the type of business enterprises permitted 
in Gastown comply with general development to date and 
that the Merchants Association be involved in the setting of 
guidelines for future development of a controlled environment. 

The Council further considered the following motion of His 
Worship the Mayor submitted at a previous meeting, as changed 
by agreement of Council this day: 

MOVED by His Worship the Mayor, 
SECONDED by Aid. Bird, 

THAT WHEREAS the Attorney General of the Province of British 
Columbia is prepared to issue fiats in connection with the 
operations of the merchants in Gastown on Sunday; 

AND WHEREAS he has instructed the City Prosecutor to pro- 
secute under these fiats; 

THEREFORE BE IT RESOLVED THAT the Attorney General of the 
Province of British Columbia be requested not to issue any fiats 
for prosecution until the Vancouver City Corporation Counsel, 
in consultation with the City Prosecutor, investigate the 
possibility of amending the Vancouver City Charter to declare 
the Gastown area to be a designated or historic area with 
exemptions and privileges associated within its boundaries. 


- CARRIED 
cont 'd . . , 
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DELEGATIONS (cont'd) 

Boundary Road Improvements 

and Associated Matters (cont'd) 

- We feel that the advantages of Kent Avenue might be 
further explored. 

- We urge the City to do all in its power to facilitate 
the use of the Great Northern Cut for trucking and 
transit purposes. 

- Before any great investment is made by the City, the 
results of both the Federal Truck Study and the Rail 
Rationalization Study should be known and carefully 
considered. 

- In respect of pollution, it is important that a forceful 
policy should be pursued by the City in regard to this 
aspect of the truck problem, if citizens are to be ade- 
quately protected from the unpleasant consequences of 
inadequate controls on older vehicles. 

- We recommend that the area presently visualized for 
Enclaves 9, 10 and 11, be rezoned for "institutional- 
industrial" purposes. 

- The City pursue the idea of the establishment of a 
research and development "institutional-industrial" 
park in this location, the southeast part of the City. 

- That Marine Way be developed as a service road and that 
Kent Avenue be the southern rim of this industrial 
parcel and the main artery. 

- That the sharing out among City residents as widely as 
possible all the burden of visual, aural and air 
pollution is even less defensible as truck volumes 
increase. 

- In conjunction with the region and the Province, work 
towards a long range plan. 

- Only minimal improvements should be made to Boundary 
Road at the present time. 

- Design possibilities for visual and aural screening of 
residences on all routes affected by trucking should be 
the subject of a specific study to be undertaken as 
soon as possible. 

The following addressed Council in opposition to the proposed 
improvements to Boundary Road: 

Mr. Alvin Schafer, De Cosmos Village Housing Co-Op 
(Brief Filed) 

Mr. Sol Jackson, Killarney Champlain Citizens for Action 
Association (Brief filed) 

Mrs. Ena Parsons (Brief filed) 

Ms. Lucy Vick, Burnaby Citizens' Roads Committee (Brief filed) 

- Ms. Darlyne Jewett, Vancouver Life Skills Society 

Mrs. P. Feldhammer, Western Community Housing Federation 

Mr. Egil Lyngen, Champlain Heights Planning Advisory Committee 
(Brief filed) 

Mr. Don Johnson, Kensington Citizens N.I. P. Planning Committee 
(Brief filed) 

Mr. Nathan Davidowicz, Citizens Coalition on Transportation, 
Lower Mamlana, B.C. 

cont'd. 
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DELEGATIONS (cont'd) 

Boundary Road Improvements 

and Associated Matters (cont'd) 

Mr. Bruce Yorke, Committee of Progressive Electors 

Mrs. F. Palmu (Brief filed). 

MOVED by Aid. Rankin, 

THAT Option 1(a) outlined in the City Manager's report 
dated March 8, 1978, be approved. 

- LOST 

(Aldermen Brown, Ford, Gibson, Kennedy, Marzari, 
Puil and the Mayor opposed) 

MOVED by Aid. Puil, 

THAT Option 3 outlined in the City Manager's report 
dated March 8, 1978, be approved. 

- LOST 

(Aldermen Bellamy, Brown, Ford, Gibson, Harcourt, 
Marzari, Rankin and the Mayor opposed) 

MOVED by Aid. Ford, 

THAT Option 1(b) outlined in the City Manager's report 
dated March 8, 1978, be approved. 

- CARRIED 

(Aldermen Harcourt and Rankin opposed) 

MOVED by Aid. Rankin, 

THAT recommendation B contained in the City Manager's 
report dated March 8, 1978, be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Rankin, 

THAT recommendation C contained in the City Manager's 
report dated March 8, 1978, be amended and then approved as 
follows : 

"C. That staff report back on suitable land-use options 
for the area south of Marine Drive, taking into 
account environmental, economic and other issues, 
and staff be directed that this land not be used for 
housing purposes but for some form of industry as a 
buffer zone . " 

- CARRIED UNANIMOUSLY 

(underlining denotes amendment) 

MOVED by Aid. Rankin, 

THAT no action be taken on recommendation D contained in 
the City Manager's report dated March 8, 1978. 

- CARRIED 

(Aldermen Kennedy and Puil opposed) 

MOVED by Aid. Rankin, 

THAT recOTunendation E contained in the City Manager's 
report dated March 8, 1978, be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt, 

THAT City staff prepare a proposal for a regional goods 
movement study to be presented to the G.V.R.D. Transportation 
Committee at an appropriate time. 

- CARRIED 

(Aldermen Kennedy and Puil opposed) 
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COMMITTEE OF THE WHOLE 

MOVED by Aid. Harcourt, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Rankin, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


BY-LAWS 


1. BY-LAW TO AMEND BY-LAW NO. 4299, 
BEING THE VEHICLES FOR HIRE 
BY-LAW (Towing Regulations) 

MOVED by Aid. Puil, 
SECONDED by Aid. Bellamy, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Puil, 
SECONDED by Aid. Bellamy, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


2. BY-LAW TO PROHIBIT THE CARRYING ON OF 
SUNDRY BUSINESSES, TRADES, PROFESSIONS 
AND OTHER OCCUPATIONS (Nude Encounter 
Sessions) 


MOVED by Aid. Rankin, 
SECONDED by Aid. Puil, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

MOVED by Aid. Rankin, 
SECONDED by Aid. Puil, 

THAT Schedule A of the By-law be amended by deleting the 
words "member of the opposite sex" and substituting therefore 
the word "customer". 

- CARRIED UNANIMOUSLY - 

MOVED by Aid. Rankin, 
SECONDED by Aid. Puil, 

THAT the By-law, as amended, be given second and third 
readings and the Mayor and City Clerk be authorized to sign 
and seal the By-law. 

- CARRIED UNANIMOUSLY 
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3. BY-LAW TO AMEND BY-LAW NO. 3575, 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW (Kiwassa N.I. P. Area) 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Marzari, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Marzari, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

(Aldermen Gibson, Rankin and the Mayor were excused 
from voting on this By-law) 


NOTICE OF MOTION 

The following Notice of Motion submitted by Alderman 
Kennedy was recognized by the Chair: 

Height Limitation of Buildings 
adjacent to Granville and 
Burrard Bridges 

MOVED by Aid. Kennedy, 

THAT WHEREAS it has been recognized by the present Council 
and the media that Granville Square is so located that it 
diminishes the treasured view of the harbour and North Shore 
mountains; 

AND WHEREAS the City's Planning Department has been under 
instruction to present modifications in their proposals for 
the development of the central waterfront by making view studies; 

AND WHEREAS similar situations prevent views of English Bay 
and Howe Sound as seen from the southern flanks of the Greuiville 
and Burrard Bridges; 

AND WHEREAS Council's campaign to eliminate commercial signs 
at the end of the City bridges would be circumvented if buildings 
requiring sign identification such as office buildings, hotels, 
etc. , were to be erected in locations which are comparable to 
former advertising towers; 

THEREFORE BE IT RESOLVED THAT buildings of any sort flanking 
the two bridges be limited in height to ensure that they do not 
exceed the height of the adjacent bridges and that the Plcuining 
Department undertake a 'bridges' study with a view to drafting 
guidelines for the instruction of architects and developers. 


(Notice) 
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ENQUIRIES AND OTHER MATTERS 


Alderman Puil - referred to buildings within 

Contravention of Zoning By-law the City for which a develop- 

ment permit was issued for a 
duplex which are subsequently 
developed as fourplexes. He 
requested a report on this 
matter. 

The Mayor so directed. 


Harbour Park Site 

The Mayor advised that a development proposal for the 
Harbour Park site is under consideration at the present time 
and it is hoped that sufficient information will be available 
for a report to Council on May 30, 1978. 


The Council adjourned at approximately 10:40 p.m. 


The foregoing are Minutes of the Regular Council Meeting 
of April 11, 1978, adopted after am§pdment on April 18, 
1978. 
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MANAGER'S REPORT, APRIL 7, 1978 (WORKS: Al - 1) 


WORKS & UTILITY MATTERS 


RE COMMENDATI ON 


1 . Acoustic/Safety Fence, False Creek, Area 6 
The City Ehgineer reports as follows: 

•♦Tenders for the above were opened on March 30, 197S and referred to the City 
Ehgineer for tabulation and report to the City Manager. 

An Acoustic Safety Fence is required to be built as a part of the Phase I, False 
Creek works. The Acoustic Fence is to provide a noise barrier between the 6th 
Avenue traffic and the Housing Complex and has been architecturally designed and 
approved by the Civic Design Panel and the City ELanning Department. The Safety 
Fence is a requirement of the Railway Company and the Board of Transport. 

The Tenders have been checked and are in order except for an error in the low 
bidder^s submission. This error is in the addition of the extensions and reduces 
the price in the City's favor hy a further $1000. The low bidder has been con- 
tacted and is prepared to accept the contract at the corrected tender price. 
This error does not affect the order of the bidders. 

Three tenders were received... 

1. Continental Steel Ltd. $94, 727. 77 - corrected figure 

2. H. Haebler Co. Ltd. $148,115.00 

3. City aigineering Department $156,448.30 

These bids are unit priced based on quantity estimates supplied by the Department, 
therefore, the total costs of these contracts may vary according to actual 
quantities measured during construction. 

The City Engineer recommends that a contract be awarded to the low 
bidder as follows : 

(a) Contract 786A - Acoustic/Safety Fence, False Creek, Area 6, to 

Continental Steel Ltd., 

580 West 6th Ave., Vancouver 

for the corrected amount bid, namely $94,727«77« 

(b) A contract satisfactory to the Director of Legal Services be entered into. 

(c) The bid bond of the unsuccessful tenderer be returned.** 

The City Manager RECOMMENDS that the above recommendations of the City Ehgineer 
be approved. 


CONSIDERATION 


2 . Special Relief - Local Improvements 
The Director of Finance reports as follows. 

"A letter has been received from Lawson, Lundell, Lawson & Mcintosh, 
the law firm acting on behalf of Mr. P.R.U. Stratton, owner of the 
corner property at 1995 Comox Street, requesting relief from the 
special assessment for the local improvement charges levied against 
the properties for street pavements and 'Mini-parks' in the Stanley 
Park Neighbourhood. 


cont 'd 
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Clause No. 2 continued: 


The property in question is zoned WED (West End Development) and is 
currently being used as a multiple dwelling containing three dwelling 
units. It is a corner property having a frontage footage of 65.5 feet 
and flanking footage of 66.0 feet. The property immediately east at 
1963 Comox Street contains a building, Hirschfield House, that has 
been designated as a heritage building and the property immediately 
north at 1020 Chilco Street is a frame construction apartment building. 

Generally, local improvement charges should reflect the benefit that 
each property will derive over the life of the improvement and, thus, 
its probable long-time benefit rather than the present development. 
The zoning is taken to be the better measure of a lot's probable 
long-time use. 

However, it has been the practice in the past for City Council to 
grant special relief in higher density areas if the subject property 
meets with certain requirements set by Council. In the Stanley Park 
Neighbourhood project, three requirements have been outlined by 
Council in the past. 

a) the property must be used solely for residential purposes by 
not more than two families. 

b) the property be less than 54 00 square feet. (The original 
zoning in which this property was situated stipulated 54 00 
square feet as the minimum size lot for apartment building 
construction. ) 

c) the property is 'locked-in' which means that, because of the 
surrounding area, it cannot be developed further. 

The property at 1995 Comox Street relates to the above criteria in 
the following manner. 

a) the property, being occupied as three dwelling units, does not 
comply with the residential requirement. 

b) the area is now zoned West End Development (WED) which does 
not stipulate a minimum lot size for apartment building 
construction. Therefore, the subject property could, subject 
to approval, permit an apartment building to be erected. 

c) technically, this property is not in a 'locked-in' position. 
However, the heritage building would not permit expansion onto 
the easterly property. The property to the north does not have 
the same restriction and could be acquired for further expansion 
if desired. 

In their consideration of this request. Council should be aware that 
there is a total of two other corner properties of a similar nature 
which do not receive special relief. Each property has the same 
frontage and flanking footage. The occupancies are as follows: 

1. 1995 Comox Street (subject property) 

- three dwelling units, one of which is occupied by the owner. 


2. 1894-98 Alberni Street 

- two dwelling units 

- the property is not locked-in 

- the owner does not reside on the property. 

3. 786 Gilford Street 

- five sleeping units and six housekeeping units 

- the property is not locked-in 

- the owner does not reside on the property. 


cont ' d 
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Clause No. 2 continued ; 


There are three properties now receiving special relief because: 

a) they are used solely for residential purposes for not more 
than two families. 

b) they have less than the minimum square footage required under 
the original zoning schedule. 

c) they are considered to be 'locked-in' properties. 

The relief granted to these properties is based on a complicated 
formula which amounts to 43% of the local improvement charges. 

For 1995 Comox, the annual local improvement charge is $607, 
and a 43% relief would amount to $261. 

Section 67 of the Local Improvement Procedure By-law permits City 
Council to give special relief by a vote of two-thirds of all of 
the Council members to a property which it deems to be inequitably 
or unjustly affected by any special assessment. 

Should such relief be granted to this property, a Council resolution 
will be required each year for the continuation of the relief and 
will require a two-thirds vote of all Council members. The balance 
of the costs will be paid annually out of general funds. 

The above report of the Director of Finance concerning special 
relief for 1995 Comox Street is submitted to Council for 
CONSIDERATION. " 

The City Manager notes that granting this relief would broaden 
the category eligible for such help and would likely result in 
further requests. 

Hence, the City Manager submits for CONSIDERATION whether Council 
wishes to grant the owner of 1995 Comox Street a relief of $261 
on the 1978 special assessment for local improvement charges. 

(8 affirmative votes required) 


RECOMMENDATION 

3 . Rate Increase to Canadian Wirevision Limited 
The City Engineer reports as follows: 


"Canadian Wirevision Limited provides cable television in 
the City and uses City streets and equipment under an 
agreement with the City made in 197 3. The company has 
been paying the City four cents per lineal foot of City 
property used by the company. (This change is for the 
placement of about four miles of underground ducts, - 
not for cables using B.C. Hydro/B.C. Tel poles and ducts.) 

The agreement calls for this rate to be revised for the 
five-year period commencing January 1st, 1978. The 
company has agreed to increase the payment to the City to 
fourteen (14) cents per lineal foot ($2,928 per year) 
which is fair compensation to the City. 

The City Engineer recommends that the agreement be 
amended to provide for this rate increase." 

The City Manager RECOMMENDS that the foregoing report of the 
City Engineer be approved. 
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- 4) 


4. 


Flat Rates for Property Owners' Share of 
Completed Local Improvement Projects 


The City Engineer reports as follows: 

"Clause 51B of the Local Improvement Procedure By-law provides that, by 
resolution, Council may establish a flat rate per foot frontage with respect 
to any two or more projects of a like nature, based on the average cost per 
foot frontage of such projects as estimated by Council. 

For the Local Improvement Projects completed in 1977, flat rates have been 
derived from contract costs and the costs of work done by City forces, together 
with an allowance for interest over the construction period and other general 
charges . 

These flat rates have been developed in accordance with the provisions of the 
Vancouver Charter and the Local Improvement Procedure By-law and are within, 
or do not exceed by more than the allowable 107o, the estimated rates approved 
by Council in the respective Second Step reports for each Court of Revision. 

The rates are shown on the List of Projects Completed in 1977, on file in the 
City Clerk's Office. 

I reocnrnend that the flat rates shown on the above-mentioned list of completed 
projects be approved." 

The City Manager RECOMMENDS that the foregoing recommendation of the City 
Engineer be approved. 
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BUILDING & PLANNING MATTERS 


RECOMMENDATION ; 

1. Rezoning Application: 
6364 Victoria Drive 

The Director of Planning reports as follows: 

"An application has been received from Mr. Benjamin Taverna 
requesting an amendment to Zoning and Development By-law 
No. 3575 whereby the property at 6364 Victoria Drive, Lot 2, 
Blocks 1-8, of D.L. 723, be rezoned from RT-2 Two-Family 
Dwelling District to C-2 Commercial District for the purpose 
of: 

'Constructing a two storey building with commercial space on 
the ground floor and two dwelling units on the second floor.' 


SITE DESCRIPTION 

The site is located on the east side of Victoria Drive between Waverley 
and East 48th Avenues. The rectangular site measures 33 feet (10.058 m) 
along Victoria Drive and 118 feet (35.966 m) to the 20 f oot (6.096 m) 
lane at the rear producing a site area of 3,894 square feet (361.764 m*). 
(See Appendix A map). 

The site is zoned RT-2 Two-Family Dwelling District and developed with a 
one and a half storey two-family dwelling with no basement. 

The adjacent lands to the north and south from East 48th Avenue to East 
44th Avenue, and lands on the west of Victoria Drive from East 47th 
Avenue to 43rd Avenue, are zoned RT-2 Two-Family Dwelling and developed 
with one- and two-family dwellings, ranging in height from one to two 
storeys. 

The lands to the south of 47th (on the west side) and 48th Avenues (on 
the east side) which front onto Victoria Drive are zoned and developed 
as C-2 Commercial District. The C-2 properties immediately across 
Victoria Drive to the west of the site are developed with a Super-Valu, 
a Government Liquor Outlet and a large associated parking lot. 

The lands to the east of the site are zoned and developed as an RS-1 
One-Family Dwelling District. 


PROPOSED DEVELOPMENT 

The applicant submitted a set of drawings with the application which were 
stamped 'Received, City Planning Department, February 4, 1977'. The 
plans indicate a proposed two-storey building which would replace the 
existing two-family dwelling. The plans submitted were not drawn for 
this specific site, but were drawn for a C-2 property on Fraser Street 
(4354 Fraser). The proposed development would provide no front yard, 
no side yards, with a 29 foot (8.839 m) rear yard to provide for 
two parking spaces and one loading space. 

ANALYSIS 

Given the existing development of acceptable residential uses in the 
lands zoned as RT-2 along Victoria Drive in this block and to the 
north between East 48th Avenue and 44th Avenue, a rezoning of an in- 
terior lot to C-2 Commercial District is felt to be inappropriate. 
Such an isolated rezoning would permit a building within the C-2 
Commercial District regulations to a maximum height of 3 storeys or 
40 feet (12.192 m) (whichever is less), a maximum floor space 
ratio of 3.0 with no front yard, and provision of 3 ft. (.914 m) 

Cont'd . . . 
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DELEGATIONS AND UNFINISHED BUSINESS (cont'd ) 

Sunday Operation: 
Gastown (cont 'd) 

MOVED by Aid. Rankin, 
SECONDED by Aid. Linnell, 

THAT the Corporation Counsel and the City Prosecutor deal 
with the action proposed in the resolution of His Worship the 
Mayor respecting Sunday operation in Gastown within the 
provisions of the Lord's Day Act; it being understood that 
the actual size of the area affected will be defined and only 
special items permitted to be sold within that area. 

- CARRIED 

Rezoning: N/W corner Victoria Drive 
and Kent Avenue (Mr. Hoff) 


The Council noted a Board of Administration report dated 
November 13, 1970, in respect of application from Mr. H, Hoff 
for amendment to the Zoning and Development By-law to rezone 
Lot 7 of 4, Block J. D.L. 328 being the northwest corner of 
Victoria Drive and Kent Avenue from an RS-1 One Family Dwelling 
District to an M-1 Industrial District. 

The Board of Administration recommends the application be 
refused in accordance with recommendations of the Technical 
Planning Board and the Town Planning Commission. 

In connection with the application Mr. Hoff had been given 
an opportunity to appear before the Council but did not appear 
this day, 

MOVED by Aid, Broome, 
SECONDED by Aid. Adams, 

THAT the recommendation of the Board of Administration on 
this matter be approved and the application, therefore, be 
refused . 

(tabled) 

MOVED by Aid, Linnell, 
SECONDED by Aid, Adams, 

THAT the motion of Alderman Broome be tabled for two weeks 
to allow Mr, Hoff a further opportunity to appear before Council 
if he so wishes, 

- CARRIED 

Zoning: 3296 S.E. Marine Drive 
(Mr, Holmes) 


The Board of Administration, under date of November 20, 1970 
submitted a report of the Director of Planning in respect of a 
request from Mr. Holmes that the zoning on his property be 
declared as commercial as was the original zoning in South 
Vancouver prior to the enactment of the City's Zoning and 
Development By-law in 1930, at which time Mr. Holmes' property 
was designated two-family dwelling district, Mr. Holmes' propert 
is located at 3296 S.E. Marine Drive and consists of two lots. 
Mr. Holmes appeared before the Council in support of his position 

MOVED by Aid. Broome, 
SECONDED by Aid, Linnell, 

THAT negotiations be commenced with Mr, Holmes with a view 
to acquiring his property, 

- CARRIED 
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Manager's Report, April 7, 1978 (BUILDING: A-4 - 2) 

Clause 1 Cont'd 

side yards from the adjoining residential properties. A minimum 
rear yard of 10 feet (3.048 m) would be required, unless residential 
uses were included in the development, in which case a minimum rear 
yard of 25 feet (7.620 m) would be required over the full width of 
the site for those storeys containing residential uses. Parking and 
loading would also be required in accordance with Sections 12 and 13 
of Zoning and Development By-law No. 3575. Provision of parking on a 
small lot such as this would preclude development of the site to the 
maximum allowable floor space ratio. However, the possible form and 
nature of the development which would be permitted is still felt to 
be inappropriate with respect to the adjoining residential lands. 

Recommendation: The Director of Planning recommends that the 

application be not approved." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Director of Planning be approved. 


DELEGATION THIS DAY: Mr. Benjamin Taverna, applicant. 

2. 3183-85 Point Grey Road 

Development Permit Application #80446 

The Director of Planning reports as follows: 

" Development Permit Application No. 80446 was filed on 
March 16, 1978 by John Keith-King, for Mr. John Bell to 
alter and add to the existing duplex in this RS-2 District. 

On February 14, 1978, Council resolved: 

'That the Director of Planning be instructed to amend 
Zoning and Development By-law No. 3575 to establish a 
'base line' to be used in the calculations of site 
area in calculating floor space ratio on waterfront 
lots in residential areas; such line to approximate 
the survey lines set out in either Plan 229 or the 
Fountain Survey, whichever is the maximiim, on the 
understanding that neither of the approved lines 
exceed 120 ft. from the southerly boundary of the 
lots in question.' 

The drawings submitted with the application indicate that 
the proposed development would exceed the floor space ratio 
permitted under the proposed amendment to the Zoning and 
Development By-law. 

Because the amendments to the By-law have not been dealt 
with, and as this Development Permit Application was filed 
after the date of the proposed amendment. Council may with- 
hold the issuance of the Development Permit pending the 
adoption of the amendment By-law, in accordance with 
Section 570 of the Vancouver Charter. 

The Director of Planning recommends that, in accordance with 
Section 570 (1) and (2) of the Vancouver Charter, Development 
Permit Application No. 80446, be withheld for a total period 
of (90) days from March 16, 1978, pending Council's 
resolution on the proposed By-law amendment. " 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Director of Planning be approved. 

FOR COOMCfL ACTION SEE>AGE(S) ..fcfc^l— 
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MANAGER'S REPORT, APRIL 7, 1978 


(CLAIMS: A5-1) 


LICENSES AND CLAIMS MATTERS 


CONSIDERATION 

1. Nude Encounter Sessions 

On March 7, 1978, City Council (In Camera) passed the following 
motions : 


"THAT the Director of Permits & Licenses 
be instructed to submit to Council in open 
session all license applications received 
by him for "Nude Encounter" operations, for 
Council action under Section 275 of the 
License By-law. 

THAT the Director of Legal Services be 
instructed to bring forward a prohibitory 
by-law with respect to businesses operating 
"nude encounter" sessions." 


The Director of Permits and Licenses reports as follows : 

"Two applications have been received for licenses to operate 
Nude Encounter Sessions. 

1. Dutch International Investment Ltd. 
538 Howe Street 

Known as The Swedish Touch 
Application made by Mr. Martin Balvers 
#402 - 1045 Burnaby 

2 . Debbie Durant 
546 Howe Street 

Known as Oasis Encounters 

These two premises were previously operated as Body Rub Parlours 
and have now elected to operate "Nude Encounter Sessions" instead 
of complying with the Body Rub By-law. Both applicants have 
applied for a license under the Section in the Fee Schedule which 
covers businesses not specifically listed and which are subject 
to payment of Business Tax. The license fee is $26.00. 

The Studio at 1020 Davie also operated as a Body Rub Parlour and 
now operates "Nude Encounter Sessions". The operator was notified 
to apply for a license but has so far failed to do so. Action is 
being withheld pending the implementation of the Prohibiting By-law 
requested by Council." 

The City Manager submits the foregoing report of the Director of 
Permits and Licenses for Council's CONSIDERATION, and notes that 
the prohibitory by-law requested is also before Council for 
CONSIDERATION on the same day. 
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MANAGER'S REPORT, APRIL 7, 1978 


(PROPERTIES: A9 - 1) 


PROPERTY MATTERS 


RE COMMENDAT I ON 

1. Demolition of building to allow Re-subdivision - 
4532 N.W. Marine Drive 

The Supervisor of Properties reports as follows: 

"On September 16, 1975 City Council authorized the disposal of the City- 
owned lots in Blocks 129 and I30, D.L. 540 by way of prepaid leases. 
This action was- reconfirmed by council on February 21, 1978. 

Council, on September 21, 1976 approved the re-subdivision of 2 lots 
in Block 129, one of which is vacant. The second lot , 1+532 N.W. 
Marine Drive, is improved with a 63 year old house in very poor condition 
and is unsuitable for renovating. The house is located in such a 
position that it would be on the property line after the re-subdivision 
of the lot. 

In view of the poor condition of the existing dwelling it is recommended 
that it be demolished prior to the re-subdivision." 

The City Manager EEKOMMENBS that the foregoing recommendation of the Supervisor 
of Properties be approved. 


2. Sale of Industrial Lot Situated South Side 
of 800 Block East Hastings 


The Supervisor of Properties reports as follows: 

"The following offer to purchase has been received by the Supervisor of 
Properties as a result of the City's call for tenders advertised under 
the authority of the Property Endowment Fund Board. The offer is considered 
favooirable to the City and is hereby recommended for acceptance. 

Lot 8, Block 66, D.L. 181, Plan I96. 
Situated: S/S of 800 block East 

Hastings Street. Zoned: M-1 

NAME IPPEOX. SIZE SALE PRICE CONDITIONS 

Alona Enterprises Ltd. 25' x 122' $1+3,500.00 Subject to 


on City terms 
at II5C 


encroachment 
agreement" 


The City Manager RECOMMENDS that the foregoing offer to purchase, being 
the hi^est offer received and one favourable to the City, be accepted 
and approved under the terms and conditions set down by Council. 


FOR COOHCIL ACTIGM SEE PAGE(S)i?.G?l 
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TO: Vancouver City Council 

April 6, 1978 

CLASSIFICATION: RECOMMENDATION 
SUBJECT: Kiwassa Re zoning 

The Director of Planning reports as follows: 

" BACKGROUND/PURPOSE OF REPORT 

On April 4, 1978 City Council approved the Neighbourhood 
Improvement Program CN.I.P.) Concept Plans for Kiwassa (and 
Kensington) . However, the Kiwassa Plein cannot yet be presented 
to the senior levels of government for approval and issuance of 
the Certificate of Eligibility for release of N.I. P. funds 
because the area is not stable in terms of residential land 
use and densities, a requirement of N.I. P. program. 

On February 23, 1978 Council had approved at a Public Hearing 
the rezoning of most of the Kiwassa area (as shown on the map in 
Appendix I) from M-1 (Industrial) to RT-3 (Duplex and Semi- 
Detached) . The amending by-law to implement the rezoning 
approval was before Council on March 21, 1978. At this meeting, 
in response to a letter of March 20, 1978, with respect to 
1026 and 1030 East Georgia Street, Council resolved: 

"THAT Lots 6 and 7, Block 95, District Lot 181, Plan 
196 (1026 and 1030 East Georgia Street) , be excluded 
from the By-law on the Kiwassa N.I. P. area rezoning, and 
the Director of Legal Services report to a future Council 
meeting in connection therewith." 

The Director of Legal Services has not yet reported back and 
advises that he will not be able to report for a couple of weeks. 
In order to expedite the processing of the N.I. P. Concept Plan, 
the Director of Planning is forwarding this report and asks 
I that a decision on the rezoning be made now. 

I THE REZONING PROPOSAL AND THE PUBLIC HEARING 

The purpose of the rezoning was: 

(a) To stabilize the residential area for the purpose of 
upgrading existing housing through the Residential Rehabilitation 
Assistance Program (RRAP) and provide provincial and federal 
cost-sharing money for the Neighbourhood Improvement Program. 

(b) To clarify a policy for an area in which the predominant 
land use was residential, but which had been zoned industrial 
since at least 1930. 

Only residential (and vacant) properties were proposed for rezoning. 
Industrial properties, which are primarily developed with small- 
scale warehouses, were excluded from the rezoning. In this way 
both existing types of uses could continue to co-exist in the 
area. The land use mix would therefore stay fairly constant. 

Courtesy notification letters were sent to all registered 
property owners (using the property tax file as a reference) 
within the designated area as well as two blocks adjacent to the 
area. Advertisements, including a display map were published 
in the Vancouver Sun and Province newspapers, in accordance with 
procedures set out in the Vancouver Charter. 

The Public Hearing, held in the neighbourhood at Seymour School, 
was well -attended. Council gave unanimous approval to the rezoning 
proposal, with an amendment to exclude certain specified 
properties. These four properties (listed below and shown on the 
map in Appendix I) were excluded from the rezoning as a result 
of presentations by their owners made at the Hearing. The reasons 
given for their exclusion (as stated by the person who made the 
presentation) are noted below: 
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(a) 1172 E. Hastings - This is an old single fa,mily house 
situated on a 2 5 -foot lot between a large rooming house and 
a printing company. The owner stated he wished to redevelop 
to a small industrial use in the near future. As this 
property is located on Hastings and is therefore of somewhat 
dubious value as a single family or duplex residential site 
(because of noise and pollution) , the Director of Planning 
had no objection to excluding this property. 

(b) 700 - 704 Vernon - There is a small grocery store and a house 
located on this corner property. The store would be non- 
conforming under RT-3, the house non -con forming under M-1. 
The owner stated he preferred to have his options open for 
changes to the store rather than the house, and therefore 
would prefer M-1 zoning. 

(c) 733 Glen and Lot C, Block 95, D.L. 181 - This corner lot 

is developed with two old houses. However , the property is 
owned by the owner of an adjacent industrial use (auto body 
shop). The yard is presently used for car storage. The owner 
wished to be able to expand his industrial use onto this 
adjacent lot in the near future. 

(d) 1031 E. Pender - This property has a vacant, partially-burned 
house on it and is adjacent to an industrial use. The owner 
also owns the vacant lots to the north (across a lane) of 
this site. He stated he wanted to develop the vacant lots 
with an industrial use and that he would like to be able 

to use this single lot on Pender as an access route or space 
for parking for the larger site to the north. 

Note also that there was a request from the owner of 1164 E. Georgia 
to exclude her property from the rezoning. However, this property 
is situated in the centre of a residentially-developed block. 
Council refused this request. 

THE LETTER RE 1026 AND 1030 E. GEORGIA 

A letter dated March 20, 1978 (attached as Appendix II) from 
Robert Gardner & Associates, on behalf of his client, Mr. Martin 
Mache', owner of 1026 and 1030 E. Georgia, was received by Council. 
The letter notes that Mr. Mache' was out of town when the Public 
Hearing on the Kiwassa rezoning took place and was therefore 
unable to make representations concerning his properties. Mr. 
Gardner, on behalf of Mr. Mache', requested Covmcil to defer 
approval of any rezoning of Mr. Mache's property until he has had 
an opportunity to make representations to Council. Council, 
when considering the letter, passed the resolution to delete the 
two properties, as noted in the first section of this report. 

The Director of Planning has a number of concerns with respect 
to this resolution: 

(a) The intent of the rezoning of Kiwassa was to preserve 
residential development in the area. The request here is to 
exclude two properties containing two residential units so 
that the properties can be redeveloped to an industrial use. 

(b) The resolution of Council would create a precedent in the 
Director of Planning 's view for other people who wish to do 
the same after a legitimate process of application, 
notification, and a Public Hearing has been held. 

(c) The residential land use in the area must be at least 50% of the 
total land use to qualify for N.I. P. funding. The residential 
land use is presently 52%. If the four properties already 
excluded are redeveloped to industrial or other non-residential 
use, then the residential component will drop to 50%. Further 
exclusion of any more properties containing residential uses 
could result in the residential component being less than 50%. 
The implication of this is that the N.I. P. Concept Plan may 
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not be approved. 

id) Delay in the enactment of the By-law will dela,y approval 

of the N.I. P. Concept Plan by the senior levels of government 
and release of N.I. P. funds. Also, RRAP funds cannot be 
approved. Applications for RRAP assistance have already been 
received and are being processed on the assumption that 
the approval of the funds is forthcoming. 

(e) In the N.I.P. Concept Plan approved on April 4, Council endorsed 
the development of housing on the vacant city-owned lots in the 
area. There is one such vacant lot adjacent to the two lots 
which are being requested to be excluded. If these two lots 
were developed with industry, then this adjacent vacant lot 
would be much less desirable as a housing site. 

CONCLUSION AND RECOMMENDATIONS 

CMHC has set a deadline for Council approval of the NIP Concept 
Plan as April 6, 1978. The zoning should be in place as part of 
the Plan approval. The City's credibility is at stake both in 
the eyes of the senior levels of government who are viewing our 
performance in initiating and delivering NIP and the Kiwassa 
residents who so enthusiastically are supporting the NIP program 
and the required zoning alterations. 

It is appropriate now for Council to rescind its March 21 resolution, 
enact the RT-3 zoning, and permit the property owner of 1026 and 
1030 East Georgia to make application for rezoning back to M-1 
subsequent to Council's enactment of the amending by-law as 
presently put forward. The Director of Planning, of course, would 
be opposed to such a rezoning. The Director of Planning notes 
that the zoning in the area will be reviewed as part of the 
implementation of the NIP Concept Plan. 

Therefore, the Director of Planning RECOMMENDS: 


A. THAT Council rescind its resolution of March21, 1978 with 
respect to 1026 and 1030 East Georgia. 

B. THAT Coxincil give the required readings to enact the amending 
By-law , thereby rezoning to RT-3 Two-Family Dwelling District 
those M-1 Industrial properties in the Kiwassa NIP area as 
approved at the Public Hearing on February 23, 1978." 


The City Manager RECOMMENDS that the recommendations of the Director 
of Planning be approved. 
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MANAGER'S REPORT 


DATE 


April 7th, 1978 


TO: 


VANCOUVER CITY COUNCIL 


SUBJECT : 


PT. GREY REZONING 


CLASSIFICATION: INFORMATION 


The City Manager reports as follows: 


" Section 566(3) of the Vancouver Charter prescribes how a Public Hearing 
must be advertised: - 

"566(3) Notice of the hearing, stating the time and place 
of the hearing and the place where and the times within 
which a copy of the proposed by-law may be inspected, shall 
be published in not less than two consecutive issues of 
a daily newspaper published (or circulating) in the city, 
with the last of such publications appearing not less than 
seven days nor more than fourteen days before the date of 
the hearing." 

In the display ad for the April 6 hearing (which appeared in the 
Papers on March 25 & 27) , a final paragraph which is standard in 
all such ads was omitted, - due to an oversight on the part of 
civic staff: - 

"ALL PERSONS who deem themselves affected by the proposed 
amendments shall be afforded an opportunity to be heard 
before Council on matters contained therein. A copy of 
the proposed draft By-laws may be seen in the City Clerk's 
Office, Third Floor, City Hall and in the Planning Depart- 
ment, Third Floor, East Wing, City Hall, 453 West 12th 
Avenue, Monday to Friday from 8:30 a.m. to 5:30 p.m., on 
regular working days." 

This oversight was not discovered until 4:30 p.m. on Wednesday, April 
5, and within an hour it was established that this was a fatal flaw 
so that the Public Hearing could not legally take place. 

Under normal circumstances, the Hearing would have been rescheduled 
for Thursday April 20 or some later date. However, Council on 
February 14, 1978 had resolved that two applications for development 
permits (on 3257 and 3541 Pt. Grey Rd.) should be held up until the 
Public Hearing because they did not meet the proposed amendment. Under 
the Charter, the time limit for holding up such permits expires on 
Sunday, April 16. 

After consulting with the Mayor on Thursday morning, April 6, it was 
decided, with some reluctance, to schedule the meeting on the only 
date that would still permit Council to hold up the permits. The 
Public Hearing is now scheduled to take place on Saturday April 15 
at 2:00 p.m. 

To give the required notice, the newspaper ads had to appear in the Sun 
on Thursday, April 6 and Friday, April 7. With the cooperation of 
Pacific Press, it was possible to insert the ad in the Vancouver Sun 
on those days. 

Some attempt was made to inform affected people that the Public Hearing 
had been postponed, but the majority could not be reached and about 
100 turned up at the meeting. The mistake was explained to them with 
apologies, and it was suggested that the meeting could be useful to 
explain the proposed rezoning and exchange information. 
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The audience consisted mostly of owners of the affected properties, 
and was very hostile and vocal - 

1) because they believed the City had harassed them 
for many years 

2) because they opposed this rezoning as allegedly 
lowering their property values 

3) because no one likes to come to a meeting to find 
it cancelled 

4) because the re-scheduling to a Saturday afternoon 
seemed to them vindictive and inconvenient. 

The City Manager offered explanations. Near the end of the meeting 
members of the North Pt. Grey Road & Cameron Avenue Home Owners' 
Association passed a resolution asking Council to consult with their 
executive before re-scheduling the aborted April 6 Public Hearing. 

Alderman Brown offered to transmit this request to Council. 


The City Manager submits the foregoing for the INFORMATION of 
Council . 


FOR COUNCIL ACTIO?^ SEE PAGE(S)i^.Z. 
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April 1, 1978 

TO: Vancouver City Council 

CLASSIFICATION: RECOMMENDATION AND CONSIDERATION 

SUBJECT: East False Creek Garden/Park (Federally -Funded Urban 
Demonstration Project) and Proposed Chinese Cultural 
Centre Development 

The Director of Planning reports as follows: 
" 1. PURPOSE 

This report will comment on: 

(a) the general background and political support for this proposed park 
in this area of False Creek 

(b) general planning objectives for this area of False Creek and the 
Chinatown Historic Area 

(c) Chinese Cultural Centre and Park Design Concept 

(d) present land ownership and site availability 

(e) projected site development costs and required site consolidation 

(f) the outcome of consultations with the various concerned parties 

(g) recommendations for actions required by City Council, and Senior 
Governments to beqin implementation of this park project. 

2. BACKGROUND 

On May 21st, 1977, a public announcement was made by the Federal Government 
that 

"up to $1.5 million toward the establishment of a fund 
for the development of an east end False Creek Garden 
and Park as part of the redevelopment of the east end 
of False Creek (Cambie Bridge East)", 

would be made available. The terms of reference for this grant, allocated 
from the former Urban Demonstration Program funds, also included the 
following: 

"The east end False Creek Garden and Park will not only 
revitalize the area but will be the catalyst for further 
urban development. The Federal and Municipal governments 
have now successfully redeveloped large parts of False 
Creek west of Cambie Bridge. It is hoped that this new 
grant which will serve as a catalyst for the redevelopment 
of the area east of Cambie Bridge will also serve as an 
outstandinq example of what oovernments can do to encourage 
the revitalization of the heart of a city. This project 
adjacent to Chinatown is expected to conform and enhance 
that community's architecture and character." 

The subsequent letter received by the Mayor from the Federal Minister 
involved, regarding the project funding, also noted the need "to 
articulate a process for development of an agreed plan". 

The general concept of a Chinese garden/park within this area of False Creek 
adjacent to Chinatown was first proposed as part of the overall design con- 
cept for the Chinese Cultural Centre Project, approved in principle by City 
Council in 1973. The type of park development envisaged was one designed 
in the traditional Chinese manner, with water areas. Oriental landscaping 
features and possibly a Pagoda as a prominent design feature. 
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The general concept of a park in this area of False Creek has been 
supported in various ways by City Council, over the past several 
years. The following major events have confirmed City support for the 
project: 

1969 Restoration Report first proposed a major expansion of 
Chinatown through to the False Creek waterfront, and 
the development of a major public use area focussed on 
the area immediately north of the Reoraia Viaduct. 

1973 False Creek Policies and Actions Report described the 

need for "waterfront and recreation related activities to 
serve both the resident population and the Chinatown - 
Gastown Coimiunities". 

1975 Provincial Government 'East End Lake' Proposal, submitted 
for Urban Demonstration Program Funding. 

1976 Chinese Cultural Centre Report referred to the overall 
design concept which included the provision of a Chinese' 
Garden/Park, linked through to the False Creek Waterfront. 

1976 Vancouver Park Board unanimously endorsed in principle 
the proposed Chinese Garden/Park project. 

3. GENERAL PLANNING OBJECTIVES 

It has generally been assumed that this portion of the East End of False 
Creek will not be subject to change for ten or more years from now. There- 
fore planning for the area can be deferred. More recently however, specific 
and major changes have been proposed: 

(i) by the Chinese Community in order to achieve 
community development objectives: 

(ii) by the City in order to achieve transportation 
objectives. 

(iii) by the Province (B.C. Hydro) in order to achieve 
a more efficient use of their lands, and transit 
operations. 

(iv) by the Federal Government in order to provide a 
catalyst for the revital ization of the area. 

The immediate plans affecting the proposed park development are as follows: 

(a) B.C. Hydro 

Have two immediate objectives: 

(i) the redevelopment and consolidation of the 
rail /truck interchange facilities on the 
southerly 2/3 of the property for 10 years. 
The first stage of this development is now 
completed. 

(ii) provision for transit bus parking and main- 
tenance in a staaed development to replace 
both the Larwill Park operation and the 16th 
and Cambie operations. In its ultimate dev- 
elopment stage this will constitute a very 
major development requiring perhaps as much 
as 25 acres. There is an immediate need for 
new maintenance facilities. 

(b) City Has an immediate objective to complete the South By-pass 

Route connecting the Quebec Connector to the Smi the/Nelson 
couplet (across the CP. Rail tracks) and a link north to 
connect Taylor to Pender Street. 

The City is also providing assistance to the Chinese Community 
in the development of the proposed Chinese Cultural Centre. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


E. Alterations to Existing Gasoline 
Service Stations 


The Board of Administration submitted a report of the 
Director of Planning recommending approval of seven development 
permit applications of the Shell Oil Company Limited, noted 
as follows, subject to certain conditions set out in the report. 
The Technical Planning Board and Town Planning Commission, as 
well as the Board of Administration, recommend approval 
accordingly : 

(a) Development Permit Application #53777 
2375 East Broadway 

(b) Development Permit Application #53772 
7233 Fraser Street 

(c) Development Permit Application #53773 
6808 Victoria Drive 

(d) Development Permit Application #53779 
3114 East 49th Avenue 

(e) Development Permit Application #53771 
4894 Fraser Street 

(f) Development Permit Application #53776 
5794 Main Street 

(g) Development Permit Application #53769 
4000 Main Street 

MOVED by Aid. Adams, 
SECONDED by Aid, Broome, 

THAT the foregoing applications be approved and the develop- 
ment permits issued in accordance with the af orementionerl Board 
of Administration report of November 23, 1970. 

- CARRIED 

0. Christmas Tree and Lights: 

Alexander and Powell Streets: Gastown 

The Board of Administration, under date of December 1, 1970, 
submitted a report of the City Engineer on a request to erect a 
Christmas tree, rent festoon lights and allow a choir to sing 
in Gastown, particularly at the intersection of Alexander and 
Powell Streets. The following recommendations are made, 
recommended also by the Board of Administration: 

(1) That during the period December 2nd to December 28th 
the Gastown Merchants Association be permitted to rent 
from the City, approximately 250 ft. of festoon lights 
for the sum of $40.00. 

(2) That they also be permitted to erect a Christmas tree 
in the paint marked gore at the junction of Alexander 
and Powell Streets and to have a choir sing carols on 
the sidewalk adjacent to the tree, provided that: 

(a) The tree be positioned and erected within the 
painted gore so that no part of the tree or anchor 
wires shall exceed its perimeter. 

(b) The maximum height of the tree be 24 inches below 
the overhead wire. 

(c) The applicants obtain adequate insurance coverage 
satisfactory to the Corporation Counsel, indemni- 
fying the City against all possible claims which 
may result from the erection of the tree and 
associated activities. 

cont 'd . . . 
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The long term plans for Area 3, False Creek stem from the overall 
Civic objectives for the Redevelopment of False Creek. These provide 
for: 


(i) Rationalization of the existing rail functions and 
redevelopment of the area for a more attractive and compatible 

mix of Industrial, Residential, Commercial, and Recreational functions, 

(ii) Development of traffic and transit routes through the 

area to better serve the Region and the Downtown area. Road 
improvements are planned through the area as well as the first 
major light-rail transit (LRT) route. 

(iii) A substantial amount of open and recreational space 
is proposed both in association with the 

change in land-use of the area and to serve the 
surrounding area. Pedestrian movement paths are 
to be provided along the waterfront and connecting in 
Chinatown and other areas in the general environment. 
The False Creek policies assume 20 acres of public open 
space in Area 3. 



-,^■,1-^1==^^,---- 


4. DESIGN CONCEPT FOR INITIAL GARDEN/PARK DEVELOPMENT 


Recently, an Architectural Design Competition, sanctioned by the Architectural 
Institute of B. C, was held to secure an overall design concept for the 
Chinese Cultural Centre (C.C.C.) complex and associated Chinese Garden/Park 
(East False Creek Park). 

From the 50 architectural submissions, the winning scheme was publicly an- 
nounced at a C.C.C. reception held February 7, 1978. The main site plan 
for this is attached as Appendix 'A'. The scheme proposes a Chinese Garden 
area of approximately 2.4 acres, mainly located on the southern portion of the 
site, but with connecting public spaces and access routes to the adjacent 
streets of Carrall, Pender, and Columbia. The total amount of public open 
space including these connecting areas, is approximately 60% of the site 
area (3.8 acres) . 

The design concept plan for the Chinese Garden/Park indicates its possible 
future extension south on to the property presently owned by B. C. Hydro, and 
eventually linking through to False Creek. The timing and possibility of this 
future park expansion is uncertain at this time (see Section 7). However, it 
is apparent that the design and size of the initial park development of 
2.4 acres is sufficiently large to go ahead immediately on its own, so that 
a much-needed public amenity/park area is created adjacent to the Chinatown 
conmercial area. 
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SITE AVAILABILITY & CONSOLIDATION 


Proposed Site - total area of proposed site for Chinese Cultural Centre 
complex and adjacent Chinese Garden/Park is approximately 
3.8 acres (see map below) 

- the total site is comprised of three (3) existing ownerships: 

(a) 4 separate City -owned parcels of land already 
designated for the C.C.C. site and including the City 
street allowances of the Pender-Keefer Diversion, and 
Keefer St., between Carrall and Columbia (3.0 acres) 

(b) the property presently owned by Field's Stores Ltd. 
located at the N.E. corner of Carrall and Keefer, 
size 134' X 150' ( 0.45 acres ) 

(c) a purtiuti uf profjerty presently ownea oy o. C. Hyaro aout- 
ting Keefer, between Carrall and Columbia CO, 35 acres). 



Present Uses - surface parking on City and Field's - owned properties (250 
cars) 

- B.C. Hydro property largely vacant or used for minor storage 
purposes. 

Land Availability - The City Engineer has agreed to closure of Pender/Keefer 

Diversion and inclusion of the street allowance in the 
Cultural Centre site and closure of Keefer Street to traffic, 
sub.iect to completion and implementation of all co mponents 
of the South Bypass road system (ex pprt.^d hv earlv 1979) . 

- Field's property presently for sale (City has had some 
recent discussion with present owner regarding purchase 
options) . 

- R.r. Hydro property agreed for sale to the City. 

Land Costs - based on information obtained from the listing agent, the asking 
price for Field's property would be about $600,000. 


- B.C. Hydro land may be available at an approximate cost of 
$150,000, but this estimated cost needs to be definitely 
confirmed. 
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Therefore total land acquisition costs would probably not be more than , 
$750,000. 

NOTE - value of City-owned land, including that .already designated 
for the Chinese Cultural Centre site, which would be 
contributed to the total site consolidation, is estimated at 
anproxirrately $3.'^ million. 

6. PARK DEVELOPMENT COSTS 

In discussions held recently between the City Manager, representatives of 
the Chinese Cultural Centre, City staff, and Mr. Art Lee, M.P., for 
Vancouver East, it has been indicated that the Federal Government may be 
nrepared to make part the nart funH<; available for land acauisition costs. 


nicriiccions have als*^ i^een helH with Park RoarH •^taff reoarHino nnssihle de- 
velopment costs of the type of Chinese Garden/Park envisaged. It is somewhat 
difficult to accurately estimate some of these costs, particularly if special 
features such as large water areas, pavilions and bridges are included. 

However, from a preliminary estimate prepared by the Park Board based on 
a park area of approximately 1.6 acres, the garden development costs are 
estimated at approximately $700,000 . 

If other public open spaces, walkways and landscaping features around the 
C.C.C. complex (approximate area = 0.8 acres) are included within the total 
park funding, then additional funds probably in the neighbourhood of $100,000 
would be required. 

Thus total park development funds required could be as much as $800,000 . 

NOTE: 1 These cost estimates assume 1978-81 development, and 
no requirements for significant underground utility 
relocations. 

NOTE: 2 These cost estimates, together with the estimates for 
the purchase of additional property, are within the 
$1.5 million of potential funding by the Federal 
Government. The total financial contributions by the 
various concerned parties are attached as Appendix 'B'. 

As the proposed Chinese garden will operate as a special public City park 
maintained in future by the Vancouver Parks Board, additional maintenance 
costs will be required for its care and operation. 


7. CONSULTATION 

The following concerned groups have been consulted—the Chinatown Historic 
Area Planning Committee (CHAPC), the Strathcona Property Owners and Tenants 
Association (SPOTA), and the Chinese Cultural Centre (CCC). These groups 
feel it is important to make a start on this important project as soon as 
possible, and at the same time, to ensure that the federal funds will be 
available. 

In addition to the above. Dr. John Neill, Head of the Department of Plant 
Sciences, U.B.C., was contacted regarding his experience with the development 
of the well known Nitobe Japanese Garden at U.B.C., with which he was directly 
involved in the planning and implementation stages from 1959 to 1962. 

He enthusiastically supports the project and feels that it would become a 
significant public amenity area and unique tourist attraction complementing 
the Chinatown area. 

The proposed park project has also been discussed with the senior management 
of B. C. Hydro. B. C. Hydro has made a small gesture of support for the pro- 
ject in making available a small portion of its land abutting Keefer Street, 
for park purposes. However, the question of expanded park use including the 
B. C. Hydro Carrall Yards property is not at this time supported by B. C. 
Hydro, who have indicated: 

(a) that they are not willing to commit themselves to selling any further 
portion of their land south of the proposed park boundary, at any 
particular future date; 
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(b) that they do not wish to commit themselves now to an ultimate reloca- 
tion out of the 8 acres between Taylor and Columbia/Quebec Connector, 
north of the New South By-pass Roadway; 

(c) that any major relocation that might take place depends on acquiring 
Marathon/CPR lands resulting from their rail relocation to Cqquitlam, 
which is uncertain at this time; 

and (d) that they would participate in a joint planning committee for Area 3 

of False Creek only if they agreed with its terms of reference and 

that these should recognize the importance of B. C. Hydro's various 
functions in that area. 


8. SUMflARY 

City and Federal Government support for this important project has been 
established for several years. It is important that a legal agreement be 
finalized regarding the project funding, as soon as possible while federal 
funds are still available. Although it may be desirable to expand the park 
in future to include the B. C. Hydro land to the south, it is evident that 
the 2.4 acre size and design of the proposed initial development is sufficient 
to stand on its own, and will meet the Federal Government criteria of acting 
as a significant catalyst for the redevelopment of the area. 

The main issue to be resolved without further delay is the site consolida- 
tion, which requires the following actions by City Council and Senior 
Governments : 

(a) Agreement to purchase the Field's and B. C. Hydro properties with 
Federal Government funding out of park funds. 

Within the next week, the Federal Government will forward an agreement 
that has been drawn up for approval by the City and will include permis- 
sion to purchase the two sites out of Urban Demonstration Funds. 

\.^) Reconfirmation by the City to close the Pender/Keefer Diversion and 
agreement by the City to utilize portions of, or the entire Keefer 
Street road allowance, between Carrall and Columbia, subject to adequate 
provision being made for existing and future utilities and furthermore, 
subject to completion of all components of the South Bypass. 


9. RECOMMENDATIONS 

The Director of Planning recommends: 

A. THAT Council approve in principle the design concept plan (see Appendix 
'A') for the integrated Chinese Cultural Centre complex and Chinese 
Garden/Park project, and the use of the City-owned lands and street al- 
lowances for community centre and park purposes, subject to the total 

park and land acquisition costs being within the $1.5 million budget available 

B. THAT in order to formalize the Federal Government's contribution of 
$1.5 million to the East False Creek Garden/Park project under the Urban 
Demonstration Program, the Director of Legal Services be authorized to 
complete a legal agreement with the Ministry of State for Urban Affairs 
for this project as previously detailed in the report, including the use 
of these funds for land acquisition purposes. 


C. THAT the Supervisor of Properties negotiate further for their purchase 
by the City, subject to the federal funds being made available, with 

a report back to be made on the actual costs involved. 

D. THAT the City Engineer report back on the overall status of the South 
Bypass project. 
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E. THAT the Director of Planning be instructed to report back on the 
formation and terms of reference of a Technical Steering Committee 
to include representatives from all concerned parties and affected 
City Departments. " 


The City Manager RECOMMENDS that the recommendation of the Director of Planning 
be approved. 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


MARCH 30, 1978 


A meeting of the Standing Coinmittee of Council on Finance and 
Administration was held on Thursday, March 30, 1978, at 3:30 p.m., 
in the No. 3 Committee Room, Third Floor, City Hall. 


PRESENT ; Alderman Brown, Chairman 
Alderman Gerard 
Alderman Gibson 
Alderman Marzari 

ABSENT : Alderman Puil 

CLERK : G. Barden 


RECOMMENDATION 

1. Greater Vancouver Convention and 

Visitors' Bureau - 1978 Grant Request 

The Committee considered the attached Manager's Report dated 
February 3, 1978 on the Greater Vancouver Convention and Visitors' 
Bureau's 1978 grant request for $149,600 to help defray the costs 
of their program related to "the servicing of visitors". 

Mr. Hugh Main, General Manager, together with Mr. J. Syrett, 
President, and Mrs. A. Symington, Accountant, Greater Vancouver Con- 
vention and Visitors' Bureau, spoke to their request and noted that 
the Bureau had restricted its request to a marginal amount over the 
1977 allocation, reflecting the Bureau's strong endorsation of Council's 
stated objective of monetory restriction in 1978. The modest increase 
in funding requested relatessolely to the non-discretionary inflation 
induced increase in the cost of "servicing visitors" to Vancouver. 

The Committee questioned a surplus of funds noted in the 
Bureau's statement and Mr. Main stated that the surplus will only carry 
the Bureau for three months and is reserved to protect the staff. 

Following discussion, it was 

RECOMMENDED 

THAT City Council approve an increase in the City's 1978 
grant to the Greater Vancouver Convention and Visitors' 
Bureau of 6% over the 1977 grant of $137, OOC^ being 
$8,220. 


2. Grandview Youth Project 

The Committee considered the attached Manager's Report dated 
March 20, 1978, wherein the Superintendent of Parks reported on his 
request for funding in the amount of $27,372 for 1978 to allow the 
Grandview Youth Project to continue operating at its present level, 
the funding to be added as basic to the present recreation program 
of the Park Board. 

Mr. Gordon Lindall, Recreation Coordinator, and Mr. Brian 
Lorabee, Project Coordinator, Trout Lake Community Centre, advised 
that the Youth Project has been in effect for about four years 
and they dealt with approximately 200 children between the ages of 



cont 'd 
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Clause #2 continued: 


9 and 14 last year with behaviour problems. Their goal is to 
discourage and arrest delinquent behaviour in children. The program 
has continued in the Cedar Cottage/Grandview area because these 
areas contained a larger number of children between 9 and 14 years 
of age than in other two areas combined, and have the first and 
second largest number of single parent family. Also they have 
received a strong response for the continuation of the program 
from schools, the police, the community and parents of the children 
in the program. The School Board has been involved in selecting 
children for the program and have extended rent free space. 

The Committee discussed the program and felt that it should 
not become a permanent addition to the one area but should be 
included in the Park Board program and be moved to different areas 
as the need arises. The youth workers agreed the program should 
remain very flexible in this regard. 

Following further discussion, it was 

RECOMMENDED 

A. THAT consideration of this matter be deferred until 
the budget review of the Park Board is carried out 
by the Finance Committee. 


B. THAT the program be authorized to continue until that 
time. 


The meeting adjourned at approximately 4:45 p.m. 


******* 


FOR COUNCIL mm see paqe{S)MA..... 


DISTiiyiEO MONDAY 

REPORT TO COUNCIL 



STANDING COmiTTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


April 6, 1978 


A meeting of the Standing COjimittee of Council on Finance 
and Administration was held on Th irsday, April 6, 1978, in the 
No. 3 Committee Room at approxima ely 3:30 p.m. 


PRESENT : Alderman Brown (Chairman) 
Alderman Gerard 

Alderman Gibson (absent April 4th) 
Alderman Marzari 

Alderman Puil (absent April 4th) 
Mayor Volrich (absent April 4th & 


5th) 


ALSO 
PRESENT! 


Alderman Ford 


CLERK; 


G. Barden 


RECOMMENDATION 

1. 1978 Operating Budget Estimates 

On January 26, 1978, the Finance Committee approved a 
procedure to broaden the scope of the budget review process 
which would allow the Committee to review selected departmental 
budgets in some detail. The Finance Committee scheduled four 
meetings from April 3 to 6 , 1978, to review the budgets with 
department heads involved and consider each department's budget 
package as set out in detail by the Budget Review Committee. 
The Committee agreed to review all of the budget appeals first 
and make final recommendations on Thursday, April 6, 19 78. 

The Finance Committee reviewed Departmental budgets with 
the following departments : 

Personnel Services Department 
Law Department 

General Government (Mayor & Council, City Manager 

& Equal Opportunity Officer) 
Vancouver Emergency Program 
City Clerk & Archives 
Health Department 
Finance Department 
Library Board 
Engineering Department 
Planning Department 

Britannia Community Services Centre 

Social Planning Department 

Park Board 

Fire Department 

Permits & Licenses Department 

Police Department 

Civic Theatres. 

The following issues were raised during the budget 
reviews : 

Mayor's Office 

The Mayor requested that the Mayor's discretionary fund 
be increased from $21,000 to $24,000 to lease an automobile. 

It was 
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Clause No. 1 continued 
RECOMMENDED 

THAT an account in the amount of $3,000 be added to 
the Mayor's Office for leasing of an automobile. 


Health Department 

The Committee discussed the unsatisfactory financial recovery 
from the Provincial Government for health programs. The Health 
Department has been requested to prepare reports providing further 
information on certain of the programs and a proposed brief to the 
Provincial Government requesting an increase in funding for public 
health services. 

Reductions in the services provided to the School Board by 
the Health Department are taking place as a result of declining 
enrollment. Consideration of reductions in other areas is 
deferred pending the receipt of further reports which have been 
requested from the Health Department. 

The Committee felt any decisions on the above matters should 
await the brief being submitted to the Provincial Government. 


Finance Department 

The Finance Department had no appeals, however, the Director 
of Finance reported that the deadline for his report on 'Budget 
Cuts Likely' and 'Budget Cuts a Possibility' v^ill have to be 
adjusted because of the Analysts' and Programmers' time being 
used up by the 1978 wage negotiation changes to the payroll. 


Library Board 

The Committee requested the Library Board to speak to the 
following issues: 

- fines for late books 

- bindery equipment 

- the G.V.L.F. funds - why they are not integrated 
with City funds and accounted for. 

The Library Board advised they will be reporting on fines 
for late books by June, 1978, a report on bindery equipment will 
be submitted to the Committee at the end of 1978, and a major 
report will be included in the Library Board's forthcoming 
departmental review on the G.V.L.F. funds. 


Engineering Department 

The City Engineer advised that the 1% cut recommended by 
the Review Committee would clearly mean a reduction in program 
and the Review Committee recommended that the City Engineer be 
requested to report back on ways of doing this which will have 
minimum long term impact on the operations of the City, and on 
a time schedule for implementation. 

Other issues discussed with the City Engineer were: 

- high maintenance costs of reflecting glass panels on 
the Laurel land bridge 

- maintenance of sidewalks 

- studies on residential parking and school and playground 
crossings. 

The City Engineer was requested to investigate and report 
on the foregoing issues. 

cont'd. . . . 
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Planning Department 

The Committee discussed the matter of attendance of planners 
at meetings outside of regular working hours. The Director of 
Planning reported that this matter is under review with the 
Unions regarding the use of flex time to reduce the amount of 
overtime. 

The Director of Planning was requested to report back on 
efficiencies or other proposals v/here the amount of overtime 
worked could be reduced^ 


Britannia Community Services Centre 

Representatives of the Britannia Community Services Centre 
Society spoke to their budget needs and advised they were not 
appealing any of the Budget Review Committee's recommendations. 
Mr. K.M. Warner, Maintenance Superintendent, Vancouver School 
Board, advised that a review of Britannia's plant maintenance, 
which is done by the School Board, has just been completed and 
an additional $19,000 will be required to keep their plant in 
a safe operating condition. 

The Finance Committee agreed that the Britannia Society 
should review this matter with the School Board and submit a 
report to the Finance Committee through the City Manager. 


Social Planning Department 

The Committee discussed the suggested 5% cut in the Social 
Planning Department budget. The Director of Social Planning 
submitted a report as follows: 


"PROGRAM 

1977 APPROVED 

1978 APPROVED 

CUT 

POSER 

$39,600 

35,000 

4,000 

RESER 

29,000 

26,000 

3,000 

INFORMATION SERVICES 

7,000 

6,000 

1,000 

ARTISTS GALLERY 

15,998 

6,168 

9,830 


(7,542) 






18,430 


In addition $2,000 can be cut from the 1978 budget 

item "Income Tax Services". I have not authorized 

the expenditure of these funds 2,000 


TOTAL: $20,430 


Also there are discussions to reshuffle and relocate East Wing 

Departments. If these changes occur I estimate we can 

save another $5,500 by bringing Urban Reader staff 

to City Hall from rented space on Broadway $5,500 

The Social Planning Department is not appealing any 1978 budget items. 
It is Departmental policy not to pay staff overtime so no funds are 
available for this source. Social Planning does not request additional 
staff as our programs expand and our responsibilities increase. 

I have reviewed our 1978 budget at some length and can find no other 
items to decrease without serious disruption of day. to day businessi!- 

Following discussion, it was agreed that a reduction should 
be made in the Urban Reader budget. 

cont • d . . . . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Christmas Tree and Lights 
Gastown (cont'd) 


(d) The pavement be returned to its original 
condition satisfactory to the City Engineer, 
following the dismantling of the tree. 

(e) Adequate barricades and signing be erected, 
subject to the approval of the City Engineer, 
and the costs of this signing and barricading 
be borne by the applicants. 

(f) All electrical fittings and structures be to 
the approval of the City Engineer. 

(g) The choir remain on the sidewalk at all times 
and do nothing to encourage spectators to con- 
gregate on the pavement. 


MOVED by Aid. Linnell, 
SECONDED by Aid. Broome, 

THAT the aforementioned report of the Board of Administration 
be approved. 


The Council adjourned at approximately 3:10 p.m. 


- CARRIED 


The foregoing are Minutes of the Regular Council meeting 
of December 1 , 1970, 



DEPUTY MAYOR 


CITY pZERK 
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Park Board 

Alderman Brown advised that her daughter had worked, and 
probably will work again, in the Children's Zoo and questioned 
a conflict of interests in discussing the Park Board operations. 

It was 

RECOMMENDED 

TIIAT no conflict of interests be recognized. 

The Committee discussed the following issues with the 
Park Board: 

- establishing an upper limit to the budget for VanDusen 
Gardens 

- centralizing transportation for the aged and handicapped 
programme 

- the elimination of the waterski program 

- staffing for problem youth programmes at Strathcona/ 
Thunderbird/i^randview 

- increase in rates at Burrard Bridge Civic Marina 

- Templeton Pool - operating costs and hours of 
operation. 


Following review of all the departmental budgets, the 
Committee reviewed all the appeals presented (see Appendix I 
for summary of all the appeals presented) and took action as 
follows: 

RECOMMENDED 

THAT the appeal of the Health Department for $4,065 for a 
electrophoresis system for blogk strain identification be 
approved . 

The remaining items appealed by departments were not granted. 

The Committee took action on issues that were raised 
during the reviews as follows: 

Provincial Cost-Sharing for 
Public Health Programs 

It was 

RECOMMENDED 

THAT the City Council meet with the School Board to 
discuss Provincial/School Board/City cost-sharing 
for school related health programs. 

RECOMMENDED 

THAT the City Manager submit a draft brief to Council, 
as a matter of urgency, on revised City /Provincial 
cost-sharing for Public Health Programs. 


cont ' d . 
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Var couver Public Library 

It was 
RECOMMENDED 

THAT the Library Board report on the fines for late 
books by the end of June, 1978. 

RECOMl'lENDED 

THAT the Library Board report on bindery operation staffing 
and location by the end of 1978. 

RECOMMENDED 

THAT the Library Board include as a major report in their 
forthcoming departmental review the City/G.V.L.F. relation- 
ship. 

Britannia Community Services 
Centre Society 

It was 

RECOMMENDED 

THAT the Britannia Community Services Centre Society, 
in conjunction with Mr. Art Lang ley, report on the 
late request of the School Board for funding for 
maintenance at the Britannia Community Services Centre 
by the School Board. 


Social Planning Department 

It was 
RECOMMENDED 

THAT the Director of Social Planning report back to 
the Finance and Administration Committee on reducing 
by $10,000 the Urban Reader budget, over an 18 
month period. 


Park Board 

It was 
RECOMMENDED 

THAT the program for water ski training be deleted. 
RECOI^I'IENDED 

THAT the Park Board report to the City Manager on 
centralizing efficiencies for the program transportation 
for the aged and handicapped. 


cont'd. 
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Grandview, Strathcona, ThunJerbird 
Community Recreation Workers 

Mr. Larry Oliver, North Area Recreation Manager, Park 
Board, stated that the Community Recreation Youth Worker 
projects are a very important part of recreation and they 
would like an opportunity to make reductions in other parts 
of their operations and keep the three projects. 

Following discussion, it was 

RECOMMENDED 

THAT since the Community Recreation Youth Worker positions 
are considered to be a high priority with the Recreation 
Division, the three positions be cistablished on a 
permanent basis, providing that a separate account is 
established in the Park Board budget for the three 
positions and the funds be provided from Contingency 
Reserve and are returned to Contingency Reserve when the 
Park Board budget is revised at the September review. 


Sub-Committee Reports on 
Budget Reductions 

The Committee discussed the Sub-Committee reports on budget 
reductions and following discussion, took action as follows: 

RECOMMENDED 

A. THAT Council seek reductions in programs to reduce 
costs to the taxpayer. 

B. THAT the percentage reductions recommended by the 
Sub-Committee be endorsed as targets. 

C. THAT the Departments/Boards be required to report back 
within two months with several alternatives to achieve 
these reductions in basic program. 

D. THAT such reductions to be achieved approximately 1/3 
in 1978, and fully in 1979, with 1978 adjustments to 
be made in the September budget review, and 1979 
reductions in the normal 1979 budget process. (With 
the exception of the time frame for Social Planning 
Department) . 

RECOMMENDED 

THAT the report from the Sub-Committee on Budget Reductions 
be approved after amendment and in accordance with the 
report attached and listed as Appendix II. 


The Committee considered the U.S. Exchange Reserve, the 
Supplementary Capital and increasing the general purposes tax 
levy to assist the City's borrowing program as recommended by 
the Director of Finance in the Manager's Report dated 
March 28, 1978. 

Following discussion, it was 


cont'd; . . . 
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Clause No. 1 continued 
RECOMMENDED 

THAT the adjustments made by the City Manager and Director 
of Finance during budget reviews be approved, including: 

(a) $500,000 for the U.S. Exchange Reserve 

(b) The Supplementary Capital Budget be set at $8,253,000 
plus $160,000 carried forward from 1977 

(c) $2.0 million be placed in a special reserve for 
assisting the City's borrowing program to be reported 
on in detail by the Director of Finance. 


(Note: Copies of all detailed reports on file 
in the City Clerk's Office.) 


The meeting adjourned at approximately 6:50 p.m. 
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April 10, 1978 


TO: 


Vancouver City Council 


SUBJECT: 


1978 Revenue Budget 


CLASSIFICATION: Recommendation 


The Director of Finance has submitted the following report. 

"During the week of April 3-7 Finance Committee, in four lengthy meetings, con- 
sidered the final wrap-up details for the 1978 Revenue Budget, including a 
comprehensive review of each departmental budget. 

It is our hope to present the final budget report and the rating bylaw for Council 
action on April 18 and therefore the Finance Committee recomnendations resulting 
from their meetings on April 3, 4, 5 and 6 are being presented to Council April 
11th along with the three major items that the Finance Committee dealt with, for 
final consideration and action. 

The detailed recommendations, excluding the three major items, are before Council 
this day and from the point of view of budget adjustments, are minor and therefore 
any effect on the budget as before Council can be reflected through Contingency 
Reserve. 

The three major items dealt with by Finance Committee are as follows: 

1. A recommendation of the City Manager and Director of Finance that 
$500,000 be included in the budget for a portion of the approximately 
$800,000 in U. S. exchange charges that would otherwise be wholly 
provided by the U.S. exchange reserve this year, a need caused by 
the decline in the Canadian dollar with respect to the U. S. dollar. 
The Finance Committee approved this recommendation and it is hoped 
that Council will also approve it. 

2. The Finance Committee did not approve the Director of Finance's recom- 
mendation that $1.1 million be added to the Revenue Budget for the 
purpose of increasing the funds available for the 1978 Supplementary 
Capital Budget. This is subject to Council confirmation, and it is 
suggested that members of Council consider all the potential demands 
on the Supplementary Capital Budget before deciding on this item. 

3. The Director of Finance and City Manager recommended that the Finance 
Conriittee approve including $2 million in the 1978 Revenue Budget for 
the specific purpose of establishing a new reserve or fund for the 
purpose of assisting the City's borrowing program, specifically for the 
purpose of reducing the amount of external borrowing. The Finance 
Committee approved this recommendation by a three to two vote but 
because of the nature and contentiousness of the recommendation and the 
fact that it does involve adding $2 million to the tax levy, it will 
naturally be discussed and finally decided in full Council. 


Financial Effect on the Tax Levy of the Above Three Items 

To put these items in perspective, if it is assumed that the first two actions 
of the Committee, approving the $500,000 U. S. exchange item and rejecting the 
$1.1 million Supplementary Capital Budget additional provision, stand, then the 
1978 tax levy would be $1.1 million lower than last year, ignoring the taxes on 
new construction. This represents a 1.3% decrease in the property tax levy for 
general purposes. 

If Council approves the $2 million for eliminating external borrowing, then the 
tax levy increase would be $900,000, representing a 1.1% tax increase. 
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Explanation of the Reconinendation for the $2 million Special Fund 

Over the six year period 1976 - 1981, the City's capital programs do or will 
call for borrowing approximately $75 million, for sewers, waterworks, and the 
Engineering portion of the five-year program (1977-1981). In addition, it can 
be expected that approximately $55 million of capital work will be done with 
funds provided by the revenue budget (Supplementary Capital Budgets). 

If the econon\y continues to move along in much the same way that it has for the 
past several years, it can be expected that borrowed funds are going to be 
expensive, as they are right now and have been for several years. At this point 
in time, the City would have to pay approximately 10% in the Canadian market for 
twenty year money. At this time, it would be more sensible to borrow on a ten 
year basis and perhaps pay 9%. This results in heavier debt charges because you 
are repaying the loan in ten years rather than twenty years, but is partially 
offset by the lower interest rates. 

It is my recommendation, supported by the City Manager, that the City should 
shift further towards pay-as-you-go capital programs. The City has shifted in 
that direction, both by design and by force of circumstances, the latter being 
evidenced by the failure of the Parks component in the five-year capital plan. 
Such a shift has to be quite gradual as the City completely lacks the resources 
to immediately convert from a borrowing to a pay-as-you-go capital philosophy. 

In addition to the above consideration, we are becoming somewhat concerned regard- 
ing the future of the Canadian economy. For the sake of simplicity, we can con- 
sider three different scenarios, as follows: 

1. Continuation of the Present Circumstances 

This would indicate inflation remaining in the six to ten percent area 
and interest rates for long term money in the eight to eleven percent 
range. Continuation of this sort of framework suggests that the City 
can afford its proposed borrowing program without a severely worsening 
effect on the taxpayers. Even in this scenario, the City Manager and 
I would still recommend a further gradual shift to more pay-as-you-go, 
in order to improve the City's financial position and the future debt 
burden on the City's taxpayers. 

2. Much Worse and Accelerating Inflation 

This scenario assumes that inflation gets out of control. Should this 
happen it can be expected that funds for lending will not be available 
under almost any acceptable circumstances and in fact such a scenario 
would presumably lead to a complete economic collapse. We do not 
expect any such scenario to occur and neither is there any expectation 
in the outside world that this will occur, primarily because governments 
have demonstrated their willingness to impose strong controls on the 
economy. 

3. Deflationary Circumstances 

This assumes that inflation rates drop severely and quite possibly the 
economy becomes deflationary. Revenues would either stabilize or drop 
depending on how bad the circumstances were but people and organizations 
who have been borrowing would be left saddled with high interest cost 
debt for many years at a time when new funds would presumably be in 
plentiful supply at much lower interest rates, perhaps in the 3-4% area. 


We are starting to see projections and thinking along the lines of scenario 3. 
Historically, predictions as to what is going to happen to the econony have been 
unreliable, so I am not predicting that we are actually headed for scenario 3. 
However, some experts are starting to predict this and it behooves the City to 
recognize this possibility. 


708 

- 3 - 


With these potential scenarios in mind, I tried to develop a concept that would, 

1. be beneficial to the taxpayers if scenario 1 holds. 

2. provide some protection to the taxpayers if scenario 3 occurs. 

3. contain some degree of further shift to pay-as-you-go or provide 
the means for this shift in the future. 

4. possibly give us the opportunity of obtaining Sewerage Facilities 
Assistance Act grants from the Province, where we have not been able 
to in the past, and where to be enabled to in the future, we must 
make a bad financial decision. 


How the Fund Would Work 

Of the $75 million of debenture financing that the City can expect to do between 
1976 and 1981, approximately $35 million represents sewer debentures. These 
sewer debentures are actually a mixture of sanitary sewer and pollution control 
items and storm sewer items. The only debentures that can generate Sewerage 
Facilities Assistance Act grants are those debentures sold to finance sanitary 
sewerage and pollution control projects. This category represents approximately 
65% of the $35 million. The Act allows the Province to reimburse the municipality 
for 75% of the debt charges related to the sanitary sewerage and pollution control 
function that is in excess of 3 mills of the tax levy. The City, to date, has 
not been able to obtain these grants because we have been below the limit. This 
does not mean we will be staying below the limit, because our sewer borrowing 
program is quite high. 

If we are to have any chance of getting these grants, the Act provides that these 
particular debentures must be financed on a twenty year basis. In today's capital 
markets, that happens to be a bad financial decision, and yet, for the Province 
to protect itself against municipalities selling very short term debentures, and 
claiming huge grants, the Province is quite justified in putting the twenty-year 
requirement on the grants. Right now, one to ten year serial debentures (that is 
the principal to be paid over ten years rather than twenty years), ends up costing 
the taxpayers $1 million less over the time period per $1 million borrowed, compared 
to the twenty year financing. If I was recommending a debenture issue to Council 
at this particular point in time, I would have to recommend the one to ten year 
serial debentures. The debt charges pattern in the revenue budget, assuming 
continuation of present economic circumstances, can be accepted. 

If the Facilities Financing Fund was in existence, it would be my intention to 
sell to that Fund the City's twenty year debentures for the sanitary sewer and 
pollution control purposes, that I would otherwise sell in the marketplace. 
In this way, the necessity of having to make a bad financial decision would not 
result in that extra and high interest being paid to an outside lender, but 
instead it would be paid back into the City, in the form of this Fund. In effect, 
that high interest rate comes right back into the hands of the taxpayers, albeit 
for future benefit. Also, of course, as the interest and principal comes back 
into the Fund it would be available to buy further sewer and pollution control 
debentures, with a compounding effect that would expand the usefulness of the Fund. 

The debentures would also be "callable", that is structured such that they could 
be paid off by the City at any time - something that I cannot sell in the market 
place. The City has no "callable" debentures out in the marketplace and the 
marketplace will not accept the borrower being in the position of being able to 
pay off his debentures and replace them with lower interest rate debentures, 
should interest rates drop. In other words, the lender wishes to protect the 
high interest rate he is getting. 

If scenario 3 - the deflationary economic circumstances - occurs, we would then 
probably find that we would wish to reduce the revenue budget as much as possible 
because we would likely find our revenues either decreasing or at best stable. 
With the Fund we would be in the position that we could suddenly cancel out those 
sewer and pollution control bonds, eliminate the Fund, and eliminate the correspond- 
ing debt charges in the revenue budget. In effect, we would eliminate the debt, 
the Fund and the debt charges and suddenly that debt would have been converted 
from borrowed financing to pay-as-you-go. 
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How much assistance this would be to the revenue budget would, of course, depend 
on how large the Fund was at the time such an action was taken. 

Attached as Appendix I, a diagram is presented which attempts to describe in 
pictorial form how the Fund would work. 


Additional Sources of Funds for the Fund 

I will be recommending in the specific report that asks Council to establish 
this special Fund, that other City resources be also moved to this Fund. This 
will require me to review in depth all possible available funds. At the present 
moment, I anticipate that it will be possible to transfer the Debt Charges 
Equalization Fund to this new Fund ($3 million). Under the best of circumstances 
I do not anticipate the City being able to finance all of the sanitary sewer and 
pollution control debentures through this Fund as this would require approximately 
$6 - $7 million right now and an additional $3 million per year. Even financing 
a portion of our capital expenditures in this manner will be a benefit to future 
taxpayers and will strengthen the City's financial resources and reputation. 


Recomnendation 

I therefore RECOMMEND that $2 million be added to the 1978 Real Property General 
Purposes Tax Levy, resulting in a $900,000 tax increase (1.1%) over the 1977 level, 
for the specific purpose of providing funds for the above described Fund." 


The City Manager RECOMMENDS approval of the recommendation of the Director of 
Finance. 
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CITY OF VANCOUVER 
SPECIAL COUNCIL - APRIL 15, 1978 
PUBLIC HEARING 

A Special Meeting of the Council of the City of Vancouver 
was held on Saturday, April 15, 1978, at 2:00 p.m., in the 
Gymnasium, Bayview Community School, 2251 Collingwood Street, 
for the purpose of holding a Public Hearing to amend the Zoning 
and Development By-law. 

PRESENT ; Mayor Volrich 

Aldermen Bellamy, Brown, Ford, Gerard, 
Gibson, Harcourt, Kennedy, 
Marzari, Puil and Rankin 

CLERK TO THE COUNCIL: J. Thomas 


COmiTTEE OF THE WHOLE 

MOVED by Aid. Gibson, 
SECONDED by Aid. Brown, 

THAT this Council resolve itself into Committee of the 
Whole, Mayor Volrich in the Chair, to consider proposed amendments 
to the Zoning and Development By-law. 

- CARRIED UNANIMOUSLY 

To aid the public present for the hearing, the Clerk read 
from the agenda that the Council had before it. 

1. Point Grey Road 
Building Lines 

An application was received from the Director of Planning 
as follows: 


1. (a) A proposed amendment to Section 2 (Definitions) to insert the 
following definition: 

"RIPARIAN SITE shall mean a site where one of the 
boundaries thereof is a riparian or littoral 
boundary. " 

and 

A proposed amendment to Subsection G (Floor Space Ratio and 
Site Coverage) of Section 1 of the RS-1 One-Family Dwelling 
District Schedule, the RS-2 One-Family Dwelling District 
Schedule, and the RT-2 Two-Family Dwelling District Schedule 
to add the following: 

"For the purpose of calculating floor space ratio in 
this District Schedule the depth of a riparian site 
measured from the abutting street shall be the lesser 
of: 

(a) 120 feet or 

(b) the depth thereof as determined from any plan 

or other document of record in the Land Registry 
Office as of the day of 1978, and 

relating to the boundaries thereof." 


(t>) Any consequential amendments. 


cont'd. 


Special Council (Public Hearing) , April 15, 1978 

Point Grey Road Building 
Lines (cont'd) 


2. Proposed consequential amendments to the existing Building Line on 
certain parcels of land on the north side of Point Grey Road, 
established by By-Law No. 4977, being an amendment to Zoning and 
Development By-Law No. 3575. 

(a) A proposed amendment to Subsection 10.2 of Section 10 to 
clarify possible confusion regarding the measurement of 
a required yard on sites where a building line has been 
established pursuant to Subsection 14.2 of Section 14. 

(b) Proposed amendments to Subsection E of Section 1 of the 
RS-1 One-Family Dwelling District, RS-2 One-Family 
Dwelling District, and the RT-2 Two-Family Dwelling 
District to delete the requirement for a rear yard on 
riparian sites where a building line has been established 
pursuant to Subsection 14.2 of Section 14. 

Mr. R.R. Youngberg, Associate Director - Area Planning, 
outlined the effect of the proposed amendments and referred to 
the need to clarify the situation relating to riparian properties 
because tidal action over the years had altered the mean high 
water mark on which calculations were based. In addition, there 
were in existence two survey lines on the north side of Point 
Grey Road, i.e. the 229 Line established at the turn of the 
century and the Fountain Line surveyed in the 1920' s. Both 
lines had been used by property owners in the past as the basis 
for calculating site area measurements. The consequential 
amendments to the existing building line were proposed to clarify 
possible confusion with the Building By-law as to where setbacks 
should occur. 

Mr. Youngberg answered questions from the audience. 

The Mayor called for speakers for or against the application 
and the following addressed Council in opposition and expressed 
concern that their properties would be adversely affected by the 
proposed amendments: 

Mr. W.W. Southam, 3553 Point Grey Road 

Dr. H. Mallek, 3273 Point Grey Road, Point Grey Road and 
Ccimeron Avenue Ratepayers' Association 

Mr. G.A. Cran, 1509 Dunbar Street 

Mr. R.G. Brodie, Commodore, Royal Vancouver Yacht Club, 
3811 Point Grey Road 

Dr. D. Telford, 3519 Point Grey Road 

Dr. J. Mallek, 3273 Point Grey Road 

Mr. P. Stabler, 2697 Point Grey Road 


Dr. Kerridge, 3445 Point Grey Road 
Mr. J. T. Turner, 3293 Point Grey Road 
Mr. R. Shaw, 3287 Point Grey Road 
Mrs. R. Buzzard, 2151 McMullen 
Mr. Symons, 2875 Point Grey Road 
Mr. pauff 

Mr. H. Madden, 2615 Point Grey Road 

Mr. Chamberlain, 3435 Point Grey Road 

Mr. Thomas, 2633 Point Grey Road 


cont'd. . . . 


CITY OF VANCOUVER 

SPECIAL COUNCIL November 19th. 1970 

A Special Meeting of the Council of the City of Vancouver 
was held on Thursday, November 19th, 1970, in the #1 Committee 
Room, City Hall, at approximately 9:30 a.m. 

PRESENT ; His Worship the Mayor, Chairman 

Aldermen Adams, Bird, Broome, Calder, 

Hardwick, Linnell, Phillips, Rankin, 
Sweeney and Wilson 

CLERK TO THE COUNCIL ; R. Henry 

business ' 

MOVED by Aid. Broome, 
SECONDED by Aid. Adams. 

THAT this Council resolve itself into a Court of Revision 
for the purpose of hearing complaints against the proposed 
assessments or the accuracy of frontage measurements or any other 
complaints that persons interested may desire to make and which 
is by law cognizable by the Court, His Worship the Mayor in the 
Chair. 

- CARRIED 

COURT OF REVISION 

Street Lighting on the Initiative - Schedule No. 398 
Street Lighting, Street and Lane Pavement and Sidewalks 

on the Initiative - Schedule No. 399 
Pavement . Curbs and Sidewalks by Petition - Schedule No. 400 

The Court received from the Assessment Commissioner 
Schedule No. 398 listing one street lighting project on the 
initiative. There were no persons present wishing to speak 
with respect to this project. 

The Court received from the Assessment Commissioner 
Schedule No. 399 listing twelve projects on the initiative. The 
Assessment Commissioner advised that project nos. 2, 9 and 12 
had been defeated; i.e. objections had been received from at 
least more than one half of the assessed owners representing at 
least more than one half of the value of the properties affected 
and were, therefore, deemed to be sufficiently signed objections 
against the proposed works. 

Objections were heard from the following with respect to 
Schedule No. 399: 

Mrs. Whealan - Project No. 1 - Alberni St. 
Mr. Glanville - Project No. 2 - Cypress St. 
Mrs. Peebles - Project No. 3 - Tyne St. 


A letter from Louis Brier Home, objecting to Project No. 9 
was noted. 

(At this point in the proceedings, the Court recessed in 
order that the Council consider an "In Camera" matter). 

The Court received from the Assessment Commissioner, 
Schedule No. 400, listing seventy- two projects by petition, 
which had been requested by the majority of the assessed 
owners affected by means of a sufficiently signed petition. 
Objections were heard from the following with respect to Schedule 
No. 400: 

Mrs. Kuc - Project No. 1 - Diimfries St. 

Mr. Turner - Project No. 27 - 53rd Avenue 
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Point Grey Road Building 
Lines (cont ' d) 


The following also spoke in opposition: 

- Mrs. Brill 

- Mrs. J.E. Bell 
Mr. Vance 

Mr. S. Brown 

Mr. Conibear, 3485 Point Grey Road, stated he would support 
the amendments if they would prevent overbuilding. 

Mrs. M. Pigott, on behalf of the Save Our Parkland Association, 
urged the City proceed with the amendments in order to protect prime 
waterfront amenity locations from overdevelopment. 

The Mayor also noted a communication dated April 14, 1978, 
from Hamilton, Doyle, Architects (on file in the City Clerk's 
Office) , dealing with the implication of the proposed amendments 
and requesting consideration be given to tax concessions for 
owners of properties more than 120 feet in depth. 

MOVED by Aid. Puil, 

THAT the proposed amendments to the Zoning and Development 
By-law detailed in Section 1(a) and 1(b) contained in the 
application by the Director of Planning, be approved. 

- CARRIED 

(Aldermen Brown, Gerard, Kennedy and the Mayor opposed) 

MOVED by Aid. Puil, 

THAT the proposed consequential amendments to the Zoning 
and Development By-law detailed in Section 2(a) and 2(b) 
contained in the application of the Director of Planning, be 
approved. 

- CARRIED 

(Aldermen Gerard, Kennedy and the Mayor opposed) 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Brown, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Brown, 
SECONDED by Aid. Puil, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


Council then considered the By-laws relevant to the amendments 
to the Zoning and Development By-law approved by Council at this 
Public Hearing. 

A. BY-LAW TO AMEND BY-LAW NO. 3575, 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW (Riparian Site) 

MOVED by Aid. Puil, 
SECONDED by Aid. Marzari, 

THAT the By-law be introduced and read a first time. 

- CARRIED 

(Aldermen Brown, Gerard, Kennedy and the Mayor opposed) 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

cont • d . . . . 
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BY-LAW TO AMEND BY-LAW NO. 3575, 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW (Riparian Site) (cont'd) 

There being no amendments, it was 

MOVED by Aid. Puil, 
SECONDED by Aid. Marzari, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED 

(Aldermen Brown, Gerard, Kennedy and the Mayor opposed) 



B. BY-LAW TO AMEND BY-LAW NO. 3575, 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW 


MOVED by Aid. Puil, 
SECONDED by Aid. Marzari, 

THAT the By-law be introduced and read a first time. 

- CARRIED 

(Aldermen Gerard, Kennedy and the Mayor opposed) 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Puil, 
SECONDED by Aid. Marzari, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED 

(Aldermen Gerard, Kennedy and the Mayor opposed) 


C. BY-LAW TO AMEND BY-LAW NO. 3575, 
. BEING THE ZONING AND DEVELOPMENT 
BY-LAW (Consequential Amendment 
to Building Line) 


MOVED by Aid. Puil, 
SECONDED by Aid. Marzari, 

THAT the By-law be introduced and read a first time. 

- CARRIED 

(Aldermen Gerard, Kennedy and the Mayor opposed) 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments , it was 

MOVED by Aid. Puil, 
SECONDED by Aid. Marzari, 

THAT the By-law be given second and third readings and the 
Mayor and City ClerK be authorized to sign and seal the By-law. 

- CARRIED 

(Aldermen Gerard, Kennedy and the Mayor opposed) 


The meeting adjourned at approximately 5:35 p.m. 


The foregoing are Minutes of the Special Council Meeting 
(Public Hearing) of April 15, 1978, adopted on May 2, 1978. 
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CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 


A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, April 18, 1978, in the Council Chamber, 
commencing at 2:00 p.m. 


PRESENT ; Mayor Volrich 

Aldermen Bellamy, Brown, Ford, Gerard 
Gibson, Harcourt, Kennedy, 
Marzari, Puil and Rankin. 

CLERK TO THE COUNCIL: D.H. Little 


PRAYER 

The proceedings in the Council Chamber were opened with 
prayer, offered by the Civic Chaplain, the Reverend Ian Rennie, 
Associate Professor of Church History at Regent College, Vancouver. 


ACKNOWLEDGMENT 

The Mayor acknowledged the presence in the Council Chamber 
of Grade 6 students from Seymour Elementary School, under the 
direction of their teacher, Mr. Colin McLean, and students from 
the Citizenship Class at King Edward Campus, Vancouver Community 
College, under the direction of their instructor, Mrs. Lucille 
Milligan. 

'IN CAMERA' MEETING 

The Council was advised that there were matters to be considered 
'In Camera' later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Brown 
SECONDED by Aid. Ford 

THAT the Minutes of the Regular Council meeting be adopted 
after adding the following to the organizations listed on pages 
12 and 13 re Boundary Road Improvements. 

"Mr. N. Davidowicz, Citizens Coalition on Transportation, 
Lower Mainland, B.C." 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Bellamy 
SECONDED by Aid. Puil 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Volrich in the Chair. 

- CARRIED UNANIMOUSLY 


Regular Council, April 18, 1978 
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UNFINISHED BUSINESS 

1 , 1978 Operating Budget Estimates 

Council, on April 11, 1978, when considering a report of the 
Finance and Administration Committee dated April 6, 1978, 
approved a number of recommendations of the Committee concerning 
the 1978 Operating Budget Estimates. The following motions on 
the balance of the Committee's recommendations were referred to 
today's meeting: 

'MOVED by Aid. Brown 

THAT the Supplementary Capital Budget be set at 
$8,253,000 plus $160,000 carried forward from 1977.' 

'MOVED by Aid. Brown 

THAT $2.0 million be placed in a special reserve 
for assisting the City's borrowing program to be 
reported in detail by the Director of Finance.' 

In considering this matter, the Manager had submitted a 
further report dated April 13, 197 8, in which the Director of 
Finance provided current information on the budget and made 
certain recommendations. To assist Council further a memorandum 
dated April 17, 1978 from the Director of Finance on the 1978 
Supplementary Capital Budget had also been distributed. 

Council then considered the deferred motions as quoted 
above, and it was 

MOVED by Aid. Ford (in amendment) 

THAT the figure of $8,253,000 contained in Alderman Brown's 
motion re Supplementary Capital Budget, be struck and the figure 
of $9,353,000 be inserted in lieu thereof. 

- CARRIED 

(Aid. Gerard, Kennedy, Puil and the Mayor opposed) 

The amendment having carried, the motion as amended and 
reading as follows, was put and CARRIED 

'MOVED by Aid. Brown 

THAT the Supplementary Capital Budget be set at 
$9,353,000 plus $160,000 carried forward from 1977., 

(Aid. Kennedy, Puil and the Mayor opposed) 


MOVED by Aid. Brown 

THAT $2.0 million be placed in a special reserve for 
assisting the City's borrowing program to be reported on in 
detail by the Director of Finance. 

- CARRIED 

(Aid. Gerard, Kennedy, Puil and the Mayor opposed) 


MOVED by Aid. Brown 

THAT the adjustments to the budget, as presented in Section 
II of the City Manager's report dated April 13, 197 8, be approved 
and be provided for from Contingency Reserve; 

FURTHER THAT the mill rate for General Purposes for 197 8 
be set at 44 .395 . 

- CARRIED UNANIMOUSLY 
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UNFINISHED BUSINESS (Cont'd) 
1978 Operating Budget Estimates (Cont'd) 

MOVED by Aid. Brown 

THAT WHEREAS the Cfty Manager and the Director of Finance were instructed 
by Council on February 21, 1978 to review estimated Revenues and Expenditures 
of the City for the year 1978 with Department Heads and Boards and to report 
back through the Standing Committee of Council on Finance and Administration; 

AND WHEREAS Council has reviewed reports on the 1978 Estimates 
prepared by the City Manager and the Director of Finance dated March 28th and 
April 13th, and has recommended certain amendments thereto; 

AND WHEREAS the total estimated expenditures of the City to pay all 
debts and obligations of the City falling due in the year 1978, exclusive of 
the amounts required for School, the Greater Vancouver Regfonal Hospital District, 
the Greater Vancouver Regional District and the British Columbia Assessment 
Authority purposes and not otherwise provided for, as amended by Council amount 
to $i71,6l2,8i»9; 

AND WHEREAS the total estimated expenditure as aforesaid is the sum 
of the appropriation requests of all Departments and Boards properly^ supported 
by detailed analyses of those expenditures and listings of the salaried staff; 

AND WHEREAS the total estimated revenue of the City for 1978 from 
sources other than real property taxes, as amended by Council, amounts to 
$84,062,849; 

AND WHEREAS the amount of the General Tax Levy so required ts 
$87,550,000; 

THEREFORE BE IT RESOLVED that the said estimates, both as to totals 
and individual items pertaining thereto, of the City Manager and the Director 
of Finance as so amended by Council be and the, saroe are hereby adopted by 
Counc i 1 . 

- CARRIED UNANIMOUSLY 


2 . Granville Island Redevelopment 

At a reconvened Public Hearing on March 21, 1978, to consider 
Granville Island Redevelopment and a draft Reference Document 
submitted by the Granville Island Trust, the City Council resolved: 

"THAT further consideration of Granville Island 
Redevelopment be deferred to a future date and 
the Reference Document be referred back to the 
Director of Planning and the Granville Island 
Trust for further clarification and revision based 
on the comments made and questions by Council this day." 

To assist Council with consideration, the following had been 
circulated : 

a) Manager's Report dated April 13, 1978, 

b) Reference Document for Granville Island, 
False Creek, Area 9, 

c) Letter dated April 14, 1978, from Mr. King 
Ganong, Regional Director, C.M.H.C. 

Explanations of the City's position were made by the City 
Manager and the Director of Planning, mainly in respect of the 
interpretation of 'public open space'. Mr. Ganong and the 
architect for the development also addressed Council. Mr. Ganong, 
as Chairman of the Granville Island Trust, indicated that he 
preferred alternative B in the City Manager's report. He also 
advised that the Trust and the Central Mortgage and Housing 
Corporation would be receptive to a recommendation from the City 
nominating a further two members to the Trust. 

Cont 'd . . . . 
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UNFINISHED BUSINESS (Cont'd) 

Granville Island Redevelopment (Cont'd) 

(On a question of possible conflict of interest, the Mayor 
ruled that there was no conflict and, therefore. Alderman Harcourt 
would be permitted to debate and vote on the issue.) 

(It was also directed by the Mayor that Alderman Marzari would 
be able to take part in the debate and vote as she had participated 
in part of the Public Hearing re Granville Island. ) 

MOVED by Aid. Kennedy 

THAT option "D" as contained in the City Manager's report 
of April 13, 1978, be approved. 

- LOST 

(Aid. Bellamy, Brown, Ford, Gerard, Gibson, Harcourt, 
Marzari and the Mayor opposed) 


MOVED by Aid. Harcourt 

THAT option "B" as follows, and referred to in the City 
Manager's report of April 13, 197 8, be approved: 

'The plan be approved on the assumption that, 
during the course of the implementation process, some 
of those areas described as "Possible Future Open Space" 
will be developed as such. ' 

- CARRIED 

(Aid. Puil and Rankin opposed) 


MOVED by Aid. Harcourt 

THAT nominations for membership of the Granville Island Trust 
be brought forward and submitted to Central Mortgage & Housing 
Corporation through the Chairman of the Trust. 

- CARRIED 

(Aid. Puil and Rankin opposed) 


MOVED by Aid. Harcourt 

THAT the amendment to the False Creek Official Development 
Plan By-law (#4812) be approved as submitted to and considered at 
the Public Hearing on March 16, 1978 (This changes the Public Open 
Space required from 30 acres to 15 acres.) 

FURTHER THAT the draft Reference Document for Granville 
Island False Creek, Area 9, as amended April 1978, be approved 
for use by persons involved in the preparation of plans and proposals 
for the redevelopment of the Island, including the Development 
Permit Board. 

- CARRIED 

(Aid. Puil and Rankin opposed. 


MOVED by Aid. Kennedy 

THAT potential industrial space on Granville Island be increased 
from the present ratio of about one-fifth to one-half. 

- LOST 

(Aid. Brown, Harcourt, Marzari, Puil, Rankin 
and the Mayor opposed) 

The Council recessed at 4.00 p.m., and following 
an 'In Camera' meeting in the Mayor's office, 
reconvened in the Council Chamber at 4.40 p.m. 
with the same Members present. 
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DELEGATIONS 

1. Development Permit for 1556, 

1568 and 1574 West 12th Avenue . 

Council considered a report from the Community Services 
Committee, dated April 6, 1978, concerning a development permit 
for 1556, 1568 and 1574 West 12th Avenue. The Committee is 
recommending as follows: 

"A. THAT the Director of Planning report to Council 
on the redevelopment status of the neighbourhood 
surrounding the 1500 Block West 12th Avenue. 

B. THAT the Director of Planning be requested to 

with-hold a development permit for 1556, 1568 and 
1574 West 12th Avenue for six months or until 
arrangements have been made by the developer to 
relocate the tenants to new accommodation for the 
satisfaction of the Director of Social Planning." 

Mr. Dillon, Solicitor for Landmark Projects, advised that his 
Company is prepared to give the tenants nine-and-a-half months to 
relocate and to assist in this regard. 

Further explanation was given in respect of one particular 
tenant, Ms. Julie M. Ross. Ms. Ross, in turn, addressed Council 
and explained the circumstances of her lease, including certain 
moving and redecorating expenses. A brief was filed with Council. 

MOVED by Aid. Rankin 
THAT 

the proposed development by Landmark Projects 
be allowed to proceed; 

the Director of Planning, together with a repres- 
entative of the Social Planning Department, be 
requested to negotiate with the applicant while 
this development permit application is being 
processed, and endeavour to satisfactorily relocate 
the persons involved, including appropriate 
compensation to tenant Ms. Ross, and that a report 
on such negotiations be brought back to Council 
within one month; 

Council notes the undertaking of the solicitor for 
Landmark Projects to grant the tenants until January 
30, 1979 to relocate; 

The Director of Planning report to Council on the 
redevelopment status of the neighbourhood surrounding 
the 1500 Block, West 12th Avenue. 

- CARRIED UNANIMOUSLY 


2. Rezoning Application 
6364 Victoria Drive 

Council, on April 11, 1978, deferred consideration of a 
Manager's report dated March 20, 1978, concerning a rezoning 
application for 6364 Victoria Drive, pending the hearing of a 
delegation as requested by the applicant. 

In the report the Director of Planning is recommending that 
the application be not approved for the reasons detailed. 

Mr. Taverna addressed Council in support of his application 
and, after due consideration it was 

MOVED by Aid. Marzari 

THAT the recommendation of the City Manager, as contained 
in his report of April 7, 1978, be approved, and therefore the 
application be not granted. 

- CARRIED UNANIMOUSLY 
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6 . 


1 . Renaming of Capilano Stadium 

Council noted a letter dated April 6, 1978, from the Park 
Board advising that Capilano Stadium would be renamed "Nat Bailey 
Stadium" . 

MOVED by Aid. Harcourt 

That the above-mentioned letter from the Park Board be 
received . 

- CARRIED UNANIMOUSLY 


2. Jericho Beach Park 
Hangars #7 and #8 

In a letter dated April 6, 197 8, the Park Board advised of the 
following resolution passed at its meeting on April 3, 1978, 
concerning Jericho Beach Park Development - Hangars Nos. 7 and 8: 

"THAT the Board adopt in principle the conversion 
of hangars 7 and 8 into large covered spaces 
suitable for indoor sports and fieldhouse 
purposes . 

Carried. 

THAT the Board approve in principle Hangar 7 being 
a Regional Sports Centre incorporating a 
200 metre running track. 

Carried" 

MOVED by Aid. Harcourt 

THAT the aforementioned letter from the Park Board be 
received . 

- CARRIED UNANIMOUSLY 


3 . Retirement - City Clerk 

The City Clerk, Mr. Douglas H. Little, in a letter dated 
April 12, 1978, advised the Council of his retirement, effective 
October 1, 1978. 

In his letter the City Clerk thanked this Council and previous 
Councils for the courtesies extended to him during his forty-one 
years of service, and the support given by Council and the 
Administration during this time. 

MOVED by Aid. Harcourt 

THAT the communication from the City Clerk be received and 
suitable arrangements be made to recognize Mr. Little's retirement. 

- CARRIED UNANIMOUSLY 


4. Decentralization - Taxation 
Division - National Revenue 
Department - from Windsor 
to Sudbury, Ontario 

In a letter dated April 3, 1978, The City of Windsor advised 
of a resolution concerning the decentralization of the Taxation 
Division of the Department of National Revenue and its possible 
effect on the loss of jobs in Windsor and reduction in service to 
the public. The City of Windsor requested Vancouver's 
endorsation of the resolution. 

MOVED by Aid. Harcourt 

THAT the aforementioned letter be received. 


- CARRIED UNANIMOUSLY 
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7. 


COMMUNICATIONS OR PETITIONS (Cont'd) 

5 . Control of Toxic Compounds 

The City of Windsor, in a letter dated March 28, 1978, requested 
support of its resolution concerning the disposal of Toxic vjaste. 

MOVED by Aid. Harcourt 

THAT the above-mentioned letter from the City of Windsor, 
be received. 

- CARRIED UNANIMOUSLY 


6 . Captain Cook Statue 

Council noted a letter from Mr. J.L. Wilson Bowron and 
Williard Davies, proposing to carve a 25 ft. wooden statue of 
Captain Cook at a cost of $8,000 to be borne by the City. 
Alderman Kennedy advised that he had received an alternate 
proposal from members of the Ne Chi Zu Guild, to carve a pole 
to commemorate the Habitat site. The cost of this project 
will be $3,000. 

MOVED by Aid. Kennedy 

THAT Council approve in principle the commissioning of a 
commemorative pole for the Habitat site at a cost of $3,000, 
the funds to be appropriated from Contingency Reserve; 

FURTHER THAT details of this new proposal be presented 
to Council at an early date. 

- LOST 

(Aid. Brown, Ford, Gerard, Gibson, Harcourt, Marzari, 
Puil, and Rankin opposed) 


7 . Request for Civic Luncheon - 
Pensioners & Senior Citizens 
Federation of Canada. 


Council noted a letter from the Federated Legislative Council 
advising of its 1978 Convention being held in Vancouver 24 - 27 
September, 197 8. As 5 00 persons will be in attendance from 
all over Canada, the organization requested that the City finance 
a civic luncheon. 

MOVED by Aid. Kennedy 

THAT a grant of $500 to the Federated Legislative Council 
be approved for the purpose described in the organization's letter. 

- CARRIED BY THE 
REQUIRED MAJORITY 

(Aid. Brown and Puil opposed) 


8 . 1978 FCM Conference 

In a letter dated April 13, 1978, the City Clerk advised 
of the 1978 FCM Conference which will be held June 4 - 7, in 
Edmonton. 

It was recommended that: 

A. The Mayor be authorized to appoint the Council 
delegates to the 1978 FCM Conference to be held 
in Edmonton. 

B. The City Manager be authorized to attend the FCM 
Conference and to also attend the Canadian Association 
of Municipal Administrators' Conference which precedes 
the FCM Conference in Edmonton and will be held on 
June 1st to 4th (noon) 

Cont 'd . . . . 
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Special Council, November 19th, 1970 2 

A petition was also filed on Project No. 29 (58th Avenue) 
objecting to the proposed works. 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT Schedule Nos. 398, 399 and 400, as submitted by the 
Assessment Commissioner, be approved. 

- CARRIED. 

MOVED by Aid. Linnell, 
SECONDED by Aid. Adams, 

THAT the Court of Revision rise and report. 

- CARRIED. 

COUNCIL 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT the report of the Court of Revision be received. 

- CARRIED. 

Local Improvements Subsequent Procedure - Schedule No. 398 

Council considered a Board of Administration report, 
dated November I6th, 1970, wherein it was recommended that the 
installation of street lighting on both sides of the Haro-Smithe 
Diversion from Burrard Street to Haro Street be undertaken and 
the work be added to Contract No. 101 with Ricketts-Sewell 
Electric Ltd. 

MOVED by Aid. Broome, 
SECONDED by Aid. Adams, 

THAT the report of the Board of Administration, dated 16 
November, 1970, be approved. 

- CARRIED 

Local Improvements Subsequent Procedure - Tchedule No. 399 and 400 

The Council considered a Board of Administration report, 
dated November 6th, 1970, with respect to Schedule No. 399 and 
400. 

MOVED by Aid. Rankin, 
SECONDED by Aid. Linnell, 

THAT Project No. 2, Schedule 399, (Cypress St.) be not approved. 

- CARRIED 

(His Worship the Mayor, being affected by Project No. 2, did 
not vote on the motion). 

MOVED by Aid. Linnell, 
SECONDED by Aid. Broome, 

THAT Project No. 3, Schedule 399, (Tyne St.) be not approved. 

- CARRIED 

MOVED by Aid. Broome, 
SECONDED by Aid. Linnell, 

THAT Projects No 1, 4-8, 10 and 1 1 , of Schedule No. 399 
be approved, and the City Engineer be authorised to call tenders 
for the approved pavement, curb and gutter projects. 


- CARRIED 
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1978 FCM Conference (Cont'd) 

C. Council agree that if a member (s) of Council 
is elected to the FCM Board of Directors, to 
meet the cost of the member (s) attendance at 
FCM Board of Directors' meetings. 

MOVED by Aid. Ford 

THAT the foregoing recommendations of the City Clerk, 
be approved . 

- CARRIED UNANIMOUSLY 


9. Gymnasium Facility - 

800 Block Cassiar Street 

A letter dated April 7, 1978 was received from the Minister 
of Municipal Affairs and Housing in answer to a letter from Council 
concerning the Gymnasium Facility, 800 Block, Cassiar Street. 
The Minister advised that he is prepared to provide a lease of 
the facility to the City on a five-year term with option to renew 
for a further term on mutual consent of both parties. 

The Minister stipulated that the Gymnasium be maintained and 
used for a community recreational facility, to be available for 
use by the public and public access to the gymnasium be through 
the Adanac Housing Co-operative's property. 

A letter was noted from the Adanac Co-operative Housing 
Society in which they proposed that a more favourable agreement 
be encouraged and, therefore, a longer lease be granted. 

MOVED by Aid. Puil 

THAT the Minister of Municipal Affairs and Housing's offer 
be approved and, therefore, the gymnasium lease be for a five- 
year term with option to renew for a further term on mutual 
consent of both parties. 

- CARRIED UNANIMOUSLY 


10 . Council's Salaries 

MOVED by Aid. Harcourt 

THAT, as recommended by the Mayor in his letter of April 
14, 1978, salaries of the Mayor and Aldermen be increased by 4% 
in 1978, effective from January 1, 197 8, with the appropriate 
adjustment for Deputy Mayor. 

- CARRIED 

(Aid. Bellamy, Brown, Ford, Gibson and Rankin opposed) 


11 . Shopper Bus 

Council noted the following letter dated April 18, 1978, 
concerning the Shopper Bus: 


You will be pleased to hear that the Shopper Bus has been a 
considerable success and now carries more people than it did 
in the pre-Christmas rush. You will also, I am sure, be pleased 
that the Federal Government has agreed to provide $30,000 to 
assist in carrying out the evaluation of the Shopper Bus. You 
will perhaps be less pleased to learn that the Federal Government 
has not agreed to provide funds for operation of the bus for the 
remainder of the year. We are still in the position of seeking 
some funding assistance to keep this most valuable program going. 


Cont'd. . 
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COMMUNICATIONS OR PETITIONS (Cont'd) 
Shopper Bus (Cont'd) 

The Minister of Transport, the Honourable Otto Lang, has referred 
us to an alternate Federal funding source, the Urban Transit 
Assistance Program, if the Provincial Government will support 
our application. I am requesting a meeting with the Minister 
of Municipal Affairs in mid May, when I return from Europe. In 
the meantime, I would like to recommend that the City provide 
further funding for two purposes: 

a) an interim allocation of $6,000 from Contingency 
Reserve, to be replaced from the Federal $30,000, 
to print and distribute a questionnaire/publicity 
brochure via B.C. Hydro utility billing 

b) an allocation of $26,000 to continue operation of 
the Shopper Bus until the end of June, by which 
time alternate funding will be clarified (part of 
this money should also be recoverable from the 
Federal $30,000, but this cannot be known until 
the details of the $30,000 are settled). 

The City Engineer will be present to outline the status 
of the operation and provide more detailed information if 
Council wishes. " 


The City Engineer spoke briefly to this matter and gave 
details of the number of passengers utilizing this free bus 
service . 

MOVED by Aid. Harcourt 

THAT the foregoing recommendation of the Mayor, be approved. 

- CARRIED UNANIMOUSLY 


CITY MANAGER'S AND OTHER REPORTS 


A. MANAGER'S GENERAL REPORT 
APRIL 14, 1978 

Building & Planning Matters 
(April 14, 1978) 

The Council considered this report which contains two 
clauses identified as follows: 

Cl. 1: Street Name Changes - Champlain Heights 
CI. 2: 633 Hornby Street (E.B. Misty' s Cabaret) 
Development Permit Application No. 79926 

Street Name Changes - 
Champlain Heights 
(Clause 1) 


MOVED by Aid. Kennedy 

THAT the recommendation of the City Manager, as contained 
in clause 1 be approved. 

- CARRIED UNANIMOUSLY 

D.P.A. - 633 Hornby Street 
(E.B.Misty's Cabaret) 
(Clause 2) 


MOVED by Aid. Rankin 

THAT this clause be deferred and the applicant and the Fire 
Marshall be requested to appear at the Council Meeting on May 
2, 1978; in the meantime administration be with-held until 
Council determines the matter. 


- CARRIED UNANIMOUSLY 
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April 18, 1978 
CITY MANAGER'S 


AND OTHER REPORTS (Cont'd) 


Licenses & Claims Matters 
(April 14, 1978) 

Claim No. 18117 - British 
Columbia Telephone Company 
(Clause 1) 


MOVED by Aid. Marzari 

THAT the recommendation of 
in this clause, be approved. 


the City Manager, as contained 

- CARRIED UNANIMOUSLY 


Fire & Traffic Matters 
(April 14 , 1978) 


East End False Creek 
(Clause 1) 


MOVED by Aid. Harcourt 

THAT this report be received for information. 

- CARRIED UNANIMOUSLY 


Finance Matters 
(April 14, 1978) 

Park Board Request for Advance Approval 
of Item from Supplementary Capital Budget 
(Clause 1) 

MOVED by Aid. Brown 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 


Personnel Matters 
(April 14, 1978) 

The Council considered this report which contains two 
clauses identified as follows: 

Cl. 1: Leave of Absence - Dr. S.J. Gallagher, 

Director, Dental Health Division 
Cl. 2: Leave of Absence - Mrs. B. Lauridsen, R.N. 


Clauses 1 and 2. 

MOVED by Aid. Bellamy 

THAT the recommendations of the City Manager, as contained 
in clauses 1 and 2 of this report, be approved. 


- CARRIED UNANIMOUSLY 
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Property Matters 
(April 14, 1978) 

The Council considered this report which contains four 
clauses identified as follows: 

Cl. 1: Lease Renewal of Property Known as 

New Brighton Park from National Harbours Board 
Cl. 2: Proposed Sub-Lease - Dick Building, 

Southeast Corner Granville and Broadway 
Cl. 3: Sale of Lot Zoned RS-2 

Situated West Side of Quebec Street 

South of 27th Avenue 
Cl. 4: Sale of Land to Nasaika Co-operative 

Association 


Clauses 1-4 inclusive 

MOVED by Aid. Puil 

THAT the recommendations of 
in clauses 1, 2, 3 and 4 of this 


the City Manager, as contained 
report, be approved. 

- CARRIED UNANIMOUSLY 


B . Manager ' s Report 
April 17, 1978 

D.P.A. Exterior Alterations 
to England House - 2300 
Birch Street 


MOVED by Aid. Ford 

THAT exterior alterations to England House, as described in 
the Manager's report of April 17, 197 8, be approved. 

- CARRIED UNANIMOUSLY 


C(i) Report of Standing Committee 
on Finance and Administration 
(April 13, 1978) 


Operating Grant Request - 
Vancouver City Planning Commission 


MOVED by Aid. Kennedy 

THAT the recommendation of the Committee, as contained in 
this report, be approved. 

(Aid. Gerard and Puil opposed) (carried) 

MOVED by Aid. Puil 

THAT the aforementioned report be deferred to the next meeting 
of Council. 

- LOST 

(Aid. Bellamy, Brown, Ford, Gibson, Harcourt, Kennedy, 
Marzari, Rankin and the Mayor opposed) 

The motion to defer having lost, the motion by Alderman 
Kennedy was put and CARRIED 


I 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 


C . Manager ' s Report 
(April 14, 1978) 

Provincial Planning Grant for 

the Vancouver City Planning Conunission 


MOVED by Aid. Ford 

THAT the recommendation of the City Manager, as contained 
in this report, be approved. 

- CARRIED 

(Aid. Gerard and Puil opposed) 


D. Manager's Report 
(April 18, 1978) 

Canadian Conference on 
Social Development 


MOVED by Aid. Marzari 

THAT authority be granted to the Canadian Conference on 
Social Development, Local Arrangements Committee, for the printing 
of programs and other conference material by the City's Printing 
Division, at a nominal cost of $1.00, based on the details 
contained in the City Manager's report of April 18, 1978. 

- CARRIED 


(Aid. Brown, Gerard, Kennedy, Puil and the Mayor opposed) 
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STANDING COmiTTEE REPORTS 

I. Report of Standing Committee 
on Community Services, 
April 6, 1978 

The Council considered this report which contains six 
clauses identified as follows: 

Liquor Permit Application - 
Peter Pan Restaurant, 16 36 West Broadway 
Liquor Permit Application - 
Las Tapas Restaurant, 760 Cambie Street 
Liquor Permit Application - 
1055 West Georgia (Royal Centre) 
Liquor Permit Application - 

Papillote Restaurant Provencal, 195 West Broadway 
Detention of Mentally 111 Persons in City Jail 
Day Care Consultant 

Clauses 1, 2, 3, 4 & 5 

MOVED by Aid. Rankin, 

THAT the recommendations of the Committee contained in 
Clauses 1, 2, 3, 4 and 5 be approved. 

- CARRIED UNANIMOUSLY 

Day Care Consultant 
(Clause 6) 

During consideration of this clause. Council noted a letter 
dated April 12, 1978, from the Lower Mainland Association of 
Private Day Care Centres endorsing the recommendation of the 
Committee. However, the Association suggested it would be 
beneficial for the private day care centres to be included in 
the group to work with the proposed day care co-ordinator . 

MOVED by Aid. Rankin, 

THAT the recommendation of the Committee be amended and 
then approved as follows : 

"THAT City Council approve an amount of $8,500.00 (inclusive) 
to retain a day care consultant for a one year period 
(April 1978 to March 1979) to work with Vancouver day care 
parents, other interested persons and other community 
representatives to develop a Day Care Association (as 
outlined in Item C, Page 2 of the Manager's report dated 
February 8, 1978, on 'The Status of Day Care Centres in 
the City of Vancouver'). The consultant would be 
supervised by the Director of Social Planning, source of 
funds to be the POSER account of the Social Planning 
Department . " 

- CARRIED 

(Aldermen Kennedy, Puil and the Mayor opposed) 
(Underlining denotes amendment) 

During discussion of Clauses 1, 2, 3 and 4, Alderman Gibson 
requested that Alderman Rankin, Chairman of the Standing Committee 
on Community Services, submit to the next meeting of the Committee 
the total seating capacity of liquor outlets in the City. 

Alderman Rankin so agreed. 


At this point in the proceedings. Mayor Volrich left the 
meeting and Alderman Bellamy assumed the Chair. 
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STANDING COLIMITTEE REPORTS (cont'd) 

II. Report of Standing Committee 
on Transportation, 
April 6, 1978 

The Council considered this report which contains two 
clauses identified as follows: 

CI. 1: Role of Wall Street 

CI. 2: Pedestrian Crossing - Denman Street 

Clauses 1 and 2 

MOVED by Aid. Kennedy, 

THAT the recommendations of the Committee contained in 
Clause 1 be approved and Clause 2 be received for information. 

- CARRIED UNANIMOUSLY 


III. Report of Standing Committee 
on Planning and Development, 
April 13, 1978 

False Creek, Area 6, Phase 2 - 
Capital Budget (Clause 1) 

MOVED by Aid. Harcourt, 

THAT the recommendations of the Committee contained in 
this Clause be approved. 

- CARRIED 

(Aldermen Kennedy and Puil opposed) 


IV. Report of Standing Committee 
on Community Services, 
April 13, 1978 

The B.C. Lions Society for Crippled 
Children (Clause 1) 

MOVED by Aid. Rankin, 

THAT the recommendations of the Committee contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 


G.V.R.D. Matters 

There were no comments with respect to G.V.R.D. matters 
insofar as the Regional District meeting for Wednesday, 
April 26, 1978, is concerned. 
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COMMITTEE OF THE WHOLE 

MOVED by Aid. Gerard, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Gerard, 
SECONDED by Aid. Brown, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


BY-LAWS 

1. BY-LAW TO AMEND BY-LAW NO. 4054, 
BEING THE STREET NAME BY-LAW 
(Quebec Street) 


MOVED by Aid. Kennedy, 
SECONDED by Aid. Bellamy, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-lav; open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Kennedy, 
SECONDED by Aid. Bellamy, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

2. BY-LAW TO LEVY RATES ON ALL TAXABLE REAL 
PROPERTY ON THE REVISED ASSESSMENT ROLL 
PREPARED PURSUANT TO THE ASSESSMENT ACT 
FOR THE CITY OF VANCOUVER TO RAISE A SUM 
WHICH, ADDED TO THE ESTIMATED REVENUE OF 
THE CITY FROM OTHER SOURCES, WILL BE 
SUFFICIENT TO PAY ALL DEBTS AND OBLIGATIONS 
OF THE CITY, FALLING DUE WITHIN THE YEAR 
1978, AND NOT OTHERWISE PROVIDED FOR 


MOVED by Aid. Brown, 
SECONDED by Aid. Ford, 

THAT the By-law be introduced and read a first time. 

- CARRIED 

(Aldermen Gerard and Puil opposed) 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Brown, 
SECONDED by Aid. Ford, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED 

(Aldermen Gerard and Puil opposed) 
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BY-LAWS (cont'd) 

3. BY-LAW TO LEVY A RATE ON PROPERTY TO 
RAISE MONIES REQUIRED TO BE PAID TO 
THE GREATER VANCOUVER REGIONAL DISTRICT 

MOVED by Aid. Brown, 
SECONDED by Aid. Puil, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Brown, 
SECONDED by Aid. Puil, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

4. BY-LAW TO LEVY A RATE ON PROPERTY TO 
RAISE MONIES REQUIRED TO BE PAID TO THE 
GREATER VANCOUVER REGIONAL HOSPITAL 
DISTRICT 


MOVED by Aid. Brown, 
SECONDED by Aid. Puil, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments , it was 

MOVED by Aid. Brown, 
SECONDED by Aid. Puil, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED miANIMOUSLY 


MOTIONS 

1. Height Limitation of Buildings 
Adjacent to Granville & Burrard 
Bridges 


MOVED by Aid. Kennedy, 
SECONDED by Aid. Puil, 

THAT WHEREAS it has been recognized by the present Council 
and the media that Granville Square is so located that it 
diminishes the treasured view of the harbour and North Shore 
mountains; 

AND WHEREAS the City's Planning Department has been under 
instruction to present modifications in their proposals for 
the development of the central waterfront by making view studies; 

AND WHEREAS similar situations prevent views of English Bay 
and Howe Sound as seen from the southern flanks of the Granville 
and Burrard Bridges; 

cont ' d. . . . 
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MOTIONS (cont'd) 

Height Limitation of Buildings 
Adjacent to Granville & Burrard 
Bridges (cont'd) 

AND WHEREAS Council's campaign to eliminate commercial signs 
at the end of the City bridges would be circumvented if buildings 
requiring sign identification such as office buildings, hotels, 
etc., were to be erected in locations which are comparable to 
former advertising towers; 

THEREFORE BE IT RESOLVED THAT buildings of any sort flanking 
the two bridges be limited in height to ensure that they do not 
exceed the height of the adjacent bridges and that the Planning 
Department undertake a 'bridges' study with a view to drafting 
guidelines for the instruction of architects and developers. 

(Referred) 

MOVED by Aid. Puil, 
SECONDED by Aid. Harcourt, 

THAT the foregoing motion be referred to the Director of 
Planning for report to the Standing Committee on Planning and 
Development. 

- CARRIED 

(Aldermen Brown, Gerard and Kennedy opposed) 


ENQUIRIES AND OTHER MATTERS 

Alderman Kennedy - raised the question of the proposed 

Mayor ' s Car car for the Mayor and enquired with 

respect to a driver for the car and 
felt therefore the City Manager 
should be requested to investigate 
the matter and report. 


MOVED by Aid. Kennedy, 

THAT the City Manager report on the proposed car for the 
Mayor and ways and means on providing a driver for that car, 
the report to include alternate duties which this driver could 
carry out. 

- CARRIED 

(Alderman Marzari opposed) 


Alderman Brown - referred to Lhe new development 

Harbour Park Development proposal for Harbour Park and 

enquired if proposals from other 
groups would also be entertained 
by the City. 

The City Manager advised that the 
proposal referred to meets the 
guidelines set out by Council for 
Harbour Park. He further indicated 
that any group that wishes to 
submit a proposal to the City on 
Harbour Park, within the guidelines, 
is free to do so. 


The Council recessed at approximately 6:05 p.m. to 
reconvene at 7:30 p.m. 


\3 
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MOVED by Aid. Rankin, 
SECONDED by Aid. Linnell, 

THAT Project No. 27 (53rd Avenue) and Project No. 29 
(58th Avenue) in Schedule 400, be not approved. 


- CARRIED 


MOVED by Aid. Rankin, 
SECONDED by Aid. Linnell, 

^ THAT the balance of projects in Schedule No. 400 be 
approved, and the City Engineer be authorised to call tenders 
for the approved paving, curb and gutter projects. 

Local Improvement P.C. Concrete Sidewalk on Special Grounds 

- St. George Street. West Side, from 53rd Avenue to 55th Avenue 

The Council considered a report of the Board of Administration 
concerning the above matter, and dated November 6th, 1970. The 
report recommended that the project proceed on special grounds for 
the reasons stated. 


MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT WHEREAS a proposed project for the construction of a 
Portland cement concrete sidewalk, five feet in width, on the 
West side of St. George Street between 53rd Avenue and 55th 
Avenue, was recommended by the Board of Administration on 
September 18, 1970 and approved by Council on September 22, 1970; 

AND WHEREAS the said project was advanced as a local 
improvement on the initiative principle to a Court of Revision 
on November 19, 1970, and was defeated; 

AND WHEREAS it is hereby declared that it is necessary in 
the public interest that the said sidewalk be constructed on the 
West side of the said portion of St. George Street, which has 
been designated by Council as a school collector street; 

AND WflEREAS the Council deems that the said sidewalk will 
specially benefit the real property fronting or abutting on the 
said portion of St. George Street; 

AND WHEREAS the Council may by authority contained in 
Section 506 of the Vancouver Charter by resolution passed by 
two-thirds of all its members , undertake and carry out the 
constru-Ction of the said sidewalk and assess the cost thereof 
against the real property so deemed to be specially benefited 
as a local improvement; 

NOW THEREFORE BE IT RESOLVED that a Portland cement 
concrete sidewalk, five feet in width, together with all other 
necessary and incidental work in connection therewith, be 
constructed on the West side of St. George Street, between 
53rd Avenue and 55th P venue; 

AND BE IT FURTHER RESOLVED that the cost of the construction 
of the said sidewalk and all other necessary and incidental work 
in connection therewith be assessed against the real property 
fronting and abutting thereon as a local improvement upon the 
basis provided in By-law No. 361-1, being the Local Improvement 
Procedure Py-law, subject, however, to the limitations prescribed 
in the Vancouver Charter aforesaid; 

AND BE IT FURTHER RESOLVED that the proportion of the cost 
of the construction of the said sidewalk and all other necessary 
and incidental work in connection therewith to be borne by the 
ity pursuant to the T,ocal Improvement Procedure By-law and the 
anfcouver Charter aforesaid, be assumed by the City and be paid 
out of the general revenue of the City. 


- CARRIED BY THE REOUIRED MAJORITY 
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The Council reconvened at approximately 7:30 p.m., with 
Deputy Mayor Bellamy in the Chair and the following members 
present: 

PRESENT ; Deputy Mayor Bellamy 

Aldermen Brown, Ford, Gerard, Gibson, 
Harcourt, Kennedy, Marzari, 
Puil and Rankin 

ABSENT : Mayor Volrich (Civic Business) 

CLERK TO THE COUNCIL : R. Henry 

DELEGATIONS (cont'd) 

Downtown Eastside Residents' 
Association - Grant Appeal 

Council on Tuesday, March 14, 1978, when considering a 
recommendation of the Standing Committees on Community Services 
and Finance & Administration to grant $36,288.00 to the Downtown 
Eastside Residents' Association, did not approve the recommendation, 
but instead passed a motion approving a grant of $12,000.00 to the 
Association for the salary of one community worker. Subsequent to 
this, DERA appealed the decision of Council in this matter, and 
representatives of DERA were before Council this evening as well 
as a number of delegations supporting its grant appeal. 

Mr. Bruce Eriksen, Libby Davies, Jean Swanson and Frances 
Journet read from a brief circulated to Council appealing the 
decision of Council to only approve a grant of $12,000.00 to 
DERA instead of the $36,288.00 requested. The brief detailed 
the objectives of DERA and the activities of the Association 
towards improving living conditions in the Downtown Eastside. 

Council then heard representations from the following 
delegations who spoke in support of the DERA grant appeal and 
set forth a number of reasons why the appeal should be granted: 

Robert Neumann (brief filed) 

Pat McRae, Citizens Coalition for the Disabled 
Bruce Yorke, C.O.P.E. 

Karl Benson, Community Seek-out and Clean-up 
Chris Eve 

Diane Ren ton representing Emery Barnes, MLA and Gary Lauk, MLA 
(brief filed) 

Ron Johnston, Vancouver Centre Federal NDP Riding Association 

- Joseph Arnaud 

Ms. Nova Bannatyne 
David D. Schreck 

Ken Le Drew, Vice-President, B.C. Association of Anti-Poverty 
Groups 

- Ms. Noreen Crowe 

- Conrad Jaske, Grandview-Woodlands N.I. P. Committee 
Thomas McGartland 

Ms. D.F. White (brief previously circulated and exhibited 
a list of people who endorsed the brief) 

David Lane, Chairman, DERA Community Resource Advisory 
Committee 

Ms. Shirley Lum 

James D. McQueen 

cent ' d. . . . 
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DELEGATIONS (cont'd) 


Downtown Eastside Residents' 
Association - Grant Appeal (cont'd) 

Ralph Hamilton 
Ms. Joyce Andres 


At this point in the proceedings, Mayor Volrich joined 
the meeting. 


Ms. Anna Wong, Co-ordinator of DERA Senior Citizens Group 
Mrs. Helen Boyce on behalf of herself and Alex Wilson 
Mr. J.E. Ross 

Mike Chrunik, Local 213 IBEW 

Representative of the Grandview-Woodlands Community 
Resources Advisory Board 

Bruce Lund 

Shane Simpson, Community Action for Employment 
Paul Murphy, West End Tenants' Association 
Glyn Thomas, Member of IBEW 

Mr. R. Mercer, Vice-President, B.C. Federation of Labour 

Joan Ackers, Greater Vancouver Branch, B.C. Association 
of Social Workers 

Ken Akeson 

Stanley Pearson 

Ms. Connie Fogal 

Darg Bell-Irving, Chairman, A.R.E.A. (brief previously 
circulated) 

Sylvia Sheldon on behalf of Tony Bjarnason 

Ms. Claire Culhane, Prisoner's Rights Groups 

Michael Goldberg, Chairman, Strathcona Area Services Team 

Martin Draper, Manager, Royal Bank Community Branch 

John Keith-King, Architect 

Ms. Violet Fineday, Owl House Society 

Rev. J. Shaver, First United Church 

Robert F. Lane, Chairman, Social Action Committee, 
Fairview Baptist Church 

Ms. Margaret Mitchell 

Mr. Jun S. Hamada, Japanese Community Volunteers Association 
Victor Nowicki 
Lonnie Propas 
Kehar Singh Sekhon 

Donald Berg, Chairman, Kiwassa N.I. P. Committee 

Ms. Valerie Barrett, on behalf of Vancouver Centre NDP 
Provincial Constituency Association 

Mr. Hans Sortti 

Jim Quail, U.B.C. Law Students' Association 

cent ' d. . . . 
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DELEGATIONS (cont'd) 

Downtown Eastside Residents' 
Association - Grant Appeal (cont'd) 

Ron Wickstrom, Vancouver East NDP Constituency Association 
Doug Laalo, President, Grandview Tenants' Association 
Sol Jackson, Killarney-Champlain Citizens for Action 
Fred Wilson, Pacific Tribune 
Richard Sullivan 

John McCosh, Westminster Community Legal Services Society. 


MOVED by Aid. Rankin, 
SECONDED by Aid. Marzari, 

THAT a further grant of $24,288.00 be approved to the 
Downtown Eastside Residents' Association to cover the salaries 
and fringe benefits of two community workers for the period 
April 1, 1978, to March 31, 1979. 

- LOST NOT HAVING 
RECEIVED THE 
REQUIRED MAJORITY 

A recorded vote was requested and the result is as 
follows : 

FOR AGAINST 

Alderman Brown Alderman Bellamy 

Alderman Harcourt Alderman Ford 

Alderman Marzari Alderman Gerard 

Alderman Rankin Alderman Gibson 

Alderman Kennedy 

Alderman Puil 

Mayor Volrich 


MOVED by Aid. Rankin, 
SECONDED by Aid. Marzari, 

THAT a further grant of $12,144.00 be approved to the 
Downtown Eastside Residents' Association to cover the salaries 
and fringe benefits of one community worker for the period 
April 1, 1978, to March 31, 1979. 

- LOST NOT HAVING 
RECEIVED THE 
REQUIRED IIAJORITY 

A recorded vote was requested and the result is as 
follows : 


FOR 


AGAINST 


Alderman Brown 
Alderman Gibson 
Alderman Harcourt 
Alderman Marzari 
Alderman Rankin 


Alderman Bellamy 
Alderman Ford 
Alderman Gerard 
Alderman Kennedy 
Alderman Puil 
Mayor Volrich. 


The Council adjourned at approximately 11:45 p.m. 


The foregoing are Minutes of the Regular Council Meeting 
of April 18, 1978, adopted on May 2, 1978. 
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PART REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


APRIL 6, 1978 

A meeting of the Standing Committee of Council on Community Services 
was held on Thursday, April 6, 1978, in Committee Room No. 1, Third 
Floor, City Hall, at approximately 12:00 Noon. 

PRESENT ; Alderman Rankin, Chairman 
Alderman Bellamy 
Alderman Ford 
Alderman Gerard 
Alderman Marzari 

COMMITTEE CLERK ; H. Dickson 
RECOMMENDATION 

1. Delegations of Tenants from 

1556, 1568 and 1574 West 12th Avenue 

The Committee had before it for consideration a letter dated 
March 21, 1978 (copy circulated) from Mr. J. B. Baker, Counsel for 
18 of the twenty tenants living at 1556, 1568 and 1574 West 12th 
Avenue. The tenants had been given notice by Landmark Projects 
on February 28, 1978, to vacate the buildings. 

Appearing before the Committee on this matter were Mr. J. 
Baker and a number of the tenants; Mr. M. J. Henson, General 
Manager of Landmark Projects Corporation Ltd.; Mr. A. Floyd of 
the Development Permit Group of the Planning Department and the 
Director of Legal Services. 

Mr. Baker advised the Committee that the three subject build- 
ings are in excellent condition and many of the tenants are senior 
citizens who would encounter difficulty in finding new accommodation 
if they are forced to move. 

Mr. Baker pointed out that the notice dated February 28, 1978, 
from Landmark to the tenants requiring them to vacate the buildings, 
has been ruled invalid by the office of the Rentalsman as Landmark 
had not complied with a regulation that a demolition permit must 
first be secured before notice to vacate can be issued. 

Mr. Baker reiterated statements contained in his March 21st, 
1978 letter in connection with tenant Mrs. Julie Ross, who signed 
a two-year lease agreement with Landmark commencing on January 1st, 
1978, and that on March 1st, 1978, two months after commencement 
of the lease term, she, along with other tenants of the three 
buildings, was served a termination notice. 

Mr. Baker reminded the Committee that on September 29, 1977, 
the Committee recommended that the Director of Planning be 
requested not to issue any demolition permit for a similar redevelop- 
ment on West 41st Avenue until the developer complied with the City 
Zoning and Development By-law and that in that particular case, the 
developer had offered to pay $400.00 per tenant for relocation costs 
(a maximum of $300.00 per tenant is required). 

It was the request of Mr. Baker, on behalf of the tenants, 
that a development permit should not be issued to Landmark to 
demolish these buildings, and in support of this proposition, Mr. 
Baker distributed portions of the City Zoning and Development 
By-law (copy circulated) and pointed out that Section 3.3.1 provides 
that the Director of Planning may refuse development permits. 

Several tenants of the subject buildings also addressed the 
Committee indicating they would encounter difficulties finding new 
accommodation and requesting a delay in the issuance of a develop- 
ment permit to Landmark to allow them more time to find new 
accommodation. 
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Clause No. 1 Continued 

Mr. Henson of Landmark Projects admitted to the Committee that 
the previous notice to the tenants to vacate was invalid, but 
indicated his company wishes to proceed with its redevelopment plans 
and that the company will do whatever is necessary to assist the 
tenants in relocating. 

A spokesman for the Planning Department indicated that Landmark's 
development permit application, which is now being processed, does 
meet the by-law requirements for the RM-3 zone, but the application 
has not yet cleared the Urban Design Panel. In response to a ques- 
tion by the Committee, he indicated that Landmark could have its 
development permit by mid-May, barring any unforeseen difficulties. 

The Director of Legal Services disagreed with the submission of 
Mr. Baker that the Director of Planning has the right to refuse 
development permit applications and pointed out that Section 4 of 
the Zoning and Development By-law specifies that if a development 
application meets all requirements, the Director of Planning 
shall issue a permit. 

Mr. Baker reiterated his contention that the Director of 
Planning may refuse a permit and suggested that such a refusal 
would stand up in court. 

During further discussion, it was noted that if the applicant 
receives his development permit by mid-May, he could give the 
required four months notice on June 1st, 1978, which would mean 
the tenants would have to vacate by October 1st, 1978 - approxi- 
mately six months away. 

There was some discussion by the Committee on the advisabi- 
lity of additional high density residential accommodation in this 
neighbourhood and concern was expressed that the Committee should 
be aware of any long-range plans for the neighbourhood. 

The Chairman indicated the Committee could recommend the 
development permit be withheld for a particular period of time 
because many of the tenants are older people who would encounter 
difficulty locating suitable senior citizens housing and also 
because of Landmark's treatment of tenant Mrs. Julie Ross, who 
was given an illegal termination notice two months after signing 
a two-year lease. 

The Executive Assistant to the City Manager pointed out that 
by recommending that the Director of Planning withhold the issuance 
of a development permit, the Committee would be placing the Director 
of Planning in a difficult position, as the Director of Legal Services 
does not agree that the Director of Planning has the right to with- 
hold a development permit if it meets all requirements. 

The Committee noted that if it requested the development permit 
to be withheld for six months, it would give the tenants ten months 
in which to find new accommodation as notice to vacate within four 
months could only be given after the expiry of the six months. 

Following further discussion, it was 

RECOMMENDED 

A. THAT the Director of Planning report to Council on 
the redevelopment status of the neighbourhood sur- 
rounding the 1500 block West 12th Avenue. 

B. THAT the Director of Planning be requested to with- 
hold a development permit for 1556, 1568 and 1574 
West 12th Avenue for six months or until arrangements 
have been made by the developer to relocate the 
tenants to new accommodation to the satisfaction of 
the Director of Social Planning. 

The meeting adjourned at approximately 1:30 P.M. 

FOH cmmiL mm see mmJJ3. 
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MANAGER'S REPORT 

Date: April 13, 1978 


TO: Vancouver City Council 

SUBJECT: 1978 Revenue Budget Estimates - Final Report 

CLASSIFICATION: RECOMMENDATION 


The Director of Finance reports as follows: 

"In the report on the 1978 Operating Budget Estimates considered by the Finance 
Committee on April 3-6, 1978, it was reported that the current budget position 
was a balanced budget with a zero tax increase. This budget position included 
two recommended expenditures, namely $1.1 million additional for Supplementary 
Capital and $500,000 for the U. S. Exchange Reserve. The report was subject to 
Council's review of departmental budgets and appeals, final adjustments to the 
budget, and Council consideration of the total budget. In addition to the reported 
budget position, the Director of Finance and City Manager recommended the provision 
of an additional $2.0 million to create a reserve to assist the City's borrowing 
program. The impact of this latter recommendation would result in a $2.0 million 
tax increase. 

The purpose of this report is to summarize the Council action subsequent to the 
previous report, and to recommend on the 1978 general purposes tax levy. 

I. Department Appeals 

On April 11, 1978, Council took the following action on the Departmental appeals, 

Total Appealed Total Approved 

Personnel Department 12,000 

Health Department 17,920 4,065 

Vancouver Public Library 26,670 

Engineering Department 72,300 

Planning Department 8,499 - 


137,389 4,065 

This increase in expenditures will 

be funded from Contingency Reserve (4,065) 


Net change in budget position NIL 


II. Other Expenditure Adjustments 

Subsequent to the budget estimates being reviewed by the Finance Committee on 
April 3-6, 1978, the following adjustments to the expenditure estimates were 
made. 

1. Expenditure increases recently approved by Council 

Civic Theatres - heating system for Orpheum 18,700 

Immigrant Services Centre 48,786 

Mayor's Office - lease of automobile 3,000 

Consultants - Departmental Review 12,000 
Park Board - youth workers for Strathcona, 

Thunderbird and Grandview 66,579 

Park Board - cancel Jericho water ski (8,415) 

Accounting Division - additional accountant 25,550 

PYEP - 1978 City share increased to $31,500 1,500 

2. Miscellaneous Budget Review adjustments not included 
in the previous report 


Park Board - adjustment of equipment costs 
Five other miscellaneous items totalling 


20,000 
5,514 
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3. The above expenditure adjustments (Net) are recommended 
to be financed out of Contingency 
Reserve. 


(193,214) 


Net change in budget position 


NIL 


A review of Contingency Reserve indicates that the current funding in the 
Reserve, after allowing for the above reductions, is adequate. 

III. Outstanding Issues 

On April 11, 1978, Council, when considering the report of the Finance Committee, 
deferred consideration on the following recommendations: 

"(b) The supplementary Capital Budget be set at $8,253,000 
plus $160,000 carried forward from 1977. 

(c) $2.0 million be placed in a special reserve for assist- 
ing the City's borrowing program, to be reported on in 
detail by the Director of Finance." 

When Council reaches a decision on the above two items, there appear to be 
four different alternative results that could be realised. They are as follows: 


CASE A - $1.1 million tax decrease 


CASE B - $0.0 million tax increase 


supplementary capital - $8,253,000 
special reserve of $2.0 million not 
approved. 

supplementary capital increased by 
$1.1 million to $9,353,000 
special reserve of $2.0 million not 
approved. 


OR 


- si;5plenentary capital - $8,253,000 

- special reserve of $1.1 million approved. 


CASE C - $0.9 million tax increase 
CASE D - $2.0 million tax increase 


supplementary capital - $8,253,000 
special reserve of $2.0 million approved. 

supplementary capital increased by 

$1.1 million to $9,353,000 

special reserve of $2.0 million approved. 


For each of the above cases, the following are the general purposes tax mill 
rates which must be approved, plus the general purposes taxes which would be 
payable on the average single family home: 

General Purposes Taxes Single Family Residences 

Tax Change 

CASE A $1.1 million decrease 

CASE B $0.0 million increase 

CASE C $0.9 million increase 

CASE D $2.0 million increase 

In the attached Appendix "A" is a listing of the Revised Revenue and Expenditure 
estimates for 1978 which reflect the adjustments recommended in Sections i and II 
of this report. With respect to the outstanding issues in this Section Hi. 
the Appendix reflects CASE A which is a $1.1 million tax decrease, pending 
Council's final decisions. 


Mill Rate 

Avg. Taxes 

% Change 
Over 1977 

42.823 

427 

-6.7 

43.380 

433 

-5.5 

43.837 

437 

-4.5 

44.395 

443 

-3.3 
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IV. Resolutions 

In orc3er to adopt the budget, Council must pass a resolution in the form 
as set out in Schedules A, B, C, and D of this report. It is a reoonnendation 
of this report that the appropriate resolution be passed at this time following 
^proval of ths adjustments in Section II above and a decision on the two 
items set out in Section III above. 

The fotir alternative Schedules A, B, C and D appended to this r^jort correspond 
to each of the four above Cases A, B, C and D. Council should pass the 
propriate Resolution today, d^jending upon vAiich of the above four Cases is 
adopted by Council. 

RBCCMMEM)ATIONS 

It is recommended that: 

1. The adjustments to the budget as presented in Section II of this report 
be approved and be provided for from Contingency Reserve. 

2. Subsequent to Council's action on the two outstanding issues set forth 
in Section III of this report, the apprc^riate mill rate for general 
purposes as noted in Section III be set for 1978. 

3. Subsequent to Reccranendation #2, the apprcpriate Resolution as selected 
frcm the Schedules A, B, C and D to this r^xDrt be approved. 

The City Manager REX30MMENDS ^^roval of the foregoing report of the Director of 
Finance. 

It will be necessary for Council to approve a General Purposes Rating 
By-law today with respect to this budget. A By-law incorporating amended 
figures si±)sequent to Council's decisions on the above report will be 
circulated to Council later this day. 


FOR cQumi ^aiQM SEE um^2L^__. 
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RECOMMENDATION ; 

1. Street Name Changes - Champlain Heights 

The City Clerk, on behalf of the Members of the Street Naming 
Committee , reports as follows : 

"The Street Naming Committee at its meeting on April 6th, 1978 
approved the following street names for dedicated roads in 
Champlain Heights, as indicated on the attached plan, marginally 
niimbered LE 374 2B: 

- Hurst Avenue 

- Arbor Avenue 

- Rumble Avenue 

- Matheson Crescent 

The first three roads are in direct line and continue onto the 
corresponding Streets in the Municipality of Burnaby. Matheson 
Crescent was named after a pioneer lady doctor, Elizabeth Scott 
Matheson . 

The Committee also approved the following street names which 
were submitted by the developer for the privately-owned roads 
in Lot 10, Parcel A, D.L. 335, Group 1, NWD (commonly known 
as Enclave 3) as indicated on the attached sketch plan: 

- Borham Crescent 

- Tamarind Drive 

In October, 1971, the Street Naming Coiranittee passed the 
following resolutions: 

' Champlain Heights - Deletions 

RESOLVED that the streets recently named from 
Dubois to Irmin on Boundary Road be deleted. 
Further, that Irmin Avenue west of Frontenac, 
and Marlborough Street be also deleted. 

Chcunplain Crescent 

RESOLVED that the street on the south side of 
54th Avenue at Tyne be named Champlain Crescent. 

Munroe Crescent 

RESOLVED that the first street located east of 
Kerr, north side of 62nd Avenue be changed from 
Hartley, 61st Avenue and McKinnon Street to 
Munroe Crescent. (The street was named after the 
late Larry Munroe, a member of the Planning Dept. 
who had been involved with the planning of 
Champlain Heights.) 

Sparbrook Crescent 

RESOLVED that the fourth street east of Kerr Street, 
north of 62nd Avenue presently known as Doman Street, 
60th Avenue and Brook Street be renamed Sparbrook 
Crescent. (This was a street proposed by the City 
Planning Commission.) 

63rd Avenue 

RESOLVED that the portion of McKinnon Street 
south of 62nd Avenue to 63rd Avenue be delated 
and the street be renamed 63rd Avenue so that 
63rd Avenue will extend from Kerr Street to 
62nd Avenue. ' 


Cont'd . . 
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At this point in the proceedings (10:40 a.m.) the Meeting 
was unable to continue because of the lack of a quorum. 

PRESENT ; Mayor Campbell 

Aldermen Broome, Bird, 

Rankin and Sweeney 


As the matter of the City's brief to the Commission of Inquiry 
into the Non-Medical Use of Drugs had yet to be considered, the 
five members of Council present decided to hear the Medical Health 
Officer outline the proposals contained in the brief. 

Following this, the members of Council authorized the 
Medical Health Officer to present the brief on behalf of the 
City Council. The Mayor was requested to ask the Chief Constable 
or his representative to appear with the Medical Health Officer 
before the Hearings. 

It was agreed by those present that the action taken be 
forwarded to the next meeting of Council for endorsation. 


ABSENT : 


Alderman Adams 
Alderman Wilson 
Alderman Linnell 
Alderman Calder 



Alderman Hardwick 
Alderman Phillips 


The foregoing are Minutes of the Special Council meeting 
of November 19, 1970. 
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Clause 1 Cont'd 

These street name changes were not formally put forward in 
By-law form to amend the Street Naming By-law No. 4054. It 
is recommended that the deletions, amendments and new street 
name approved by the Street Naming Committee in 1971 be 
formally submitted in by-law form and be included on the 
plan marginally numbered LE 3742B. 

RECOMMENDATIONS ; 

The City Clerk, on behalf of the members of the Street Naming 
Committee , recommends : 

A. THAT the following names for the privately-owned 
roads in Lot 10, Parcel A, D.L. 335, Group 1, NWD, 
(commonly known as Enclave 3) be approved and the 
Official Street Name Map be amended accordingly: 

- Borham Crescent 

- Tamarind Drive 

B. THAT the Director of Legal Services be instructed to 
prepare a by-law to amend By-Law No. 4054, being the 
Street Naming By-law, by deleting the following street 
names indicated on plan numbered LF 4530 annexed to 
By-law No. 4470 : 

i) Dubois, Hurst, Peter, Paul, Simon, Arbor, 
Watling, Irmin Avenues and Harvie and 
Marlborough Streets 
ii) Frontenac Street south of 49th Avenue 
iii) Tyne Street south of 54th Avenue 
iv) Rumble Avenue west of Boundary Road 
v) Hartley, McKinnon, Doman and Brooks Streets 
east of Kerr Street 
vi) portions of 60th and 61st Avenues east of 
Kerr Street 

C. THAT the Director of Legal Services be instructed to 
prepare a by-law to amend By-law No. 4054, being the 
Street Naming By-law, by adding the following street 
names indicated on the attached plan marginally numbered 
LE 3742B: 

i) Hurst, Arbor and Rumble Avenues west of Boundary 
Road 

ii) Champlain, Matheson, Munroe and Sparbrook Crescents. 


The City Manager RECOMMENDS that the recommendations of the 
City Clerk be approved. 


CONSIDERATION ; 

2. 633 Hornby Street (E.B. Misty' s Cabaret) 
Development Permit Application No. 79926 

The Director of Planning reports as follows: 

" That the above noted Development Pemit Application has 
been filed by Mr. E. Williams for Grander Developments to 
retain the use of the existing restaurant and cabaret for 
a further period of time. 

This development is situated on the west side of Hornby 
Street between Dunsmuir and Georgia Streets in the Downtown 
District. 


Cont'd 
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Clause 2 Cont'd 

The present restaurant occupies an area of approximately 
1700 sq. ft. and has a maximum seating capacity of seventy- 
two (72) persons. The cabaret with lounge space occupies an 
area of approximately 2100 sq. ft. with a maximum seating 
capacity of one hundred and eighty (180) persons. 

Council will recall that the City Manager's Report dated 
February 16, 1978 (copy attached), regarding the above 
Development Permit Application was deferred, and that the 
Director of Planning was requested to investigate and 
report back in respect to the situation regarding con- 
travention of By-laws. 

The proposed Development has received clearances from the 
Building Department, Health Department and Police Department. 

A representative for the Fire Marshal has stated verbally 
that the proposed use for the building (as cabaret) meets the 
Provincial Fire Marshal Act, and has been cleared. However, 
he further stated that the premises have been charged with 
violations to the Provincial Fire Marshal Act with regards 
to overcrowding. A court appearance on this charge is 
scheduled for May 11, 1978. 

A representative of the Legal Services Department has further 
stated that the Manager for Misty 's Cabaret (Mr. E. Williams) 
was convicted January 31, 1978, for violation of the Municipal 
Fire By-law, Section 105 (1) with regard to overcrowding and 
fined $50.00. 

With regard to the Zoning and Development By-law, the 
Director of Planning is prepared to approve this application 
for a limited period of time, expiring December 31, 1979, or 
until the subject site is redeveloped, whichever occurs first. 
All necessary clearances have been obtained from the involved 
Departments, and this report is being forwarded directly to 
Council at this time due to the expiration date of the 
Development Permit on April 30, 1978. " 

The City Manager submits the foregoing report of the Director of 
Planning for the CONSIDERATION of Council. 


FOR council Aam sue PAG>fS) ....l£.5L., 


A-5 


742 


MANAGER'S REPORT, APRIL 14, 1978 (CLAIMS: A5-1) 


LICENSES AND CLAIMS MATTERS 


RECOMMENDATION 


1. Claim Number 18117 - 

British Colijmbia Telephone Company 

The Director of Legal Services reports as follows: 

"This claim arises from damage to B.C. Telephone Company 
duct and cable at Hornby and Smithe Streets on October 
3rd, 1977 by a Sewers Branch crew excavating for the 
installation of a new sewer lead. 

The excavation was being made by hand and the bar being 
used to break up an old sewer lead penetrated the telephone 
duct and cable. It was not known at the time that the 
City workmen had caused this damage as the location of the 
damage was not readily detectable by B.C. Telephone 
investigators. It was found later that water had entered 
the duct work and cable causing a disruption of service for 
telephone subscribers in the area. 

Our investigation discloses that our crew were aware of the 
location of the cable prior to excavating and that they 
were negligent in damaging the cable. 

The claim being put forth by B.C. Telephone Company is 
for the cost of materials and labour to effect repairs. 
This claim has been verified and found to be in order and 
in the circumstances I would request authorization to have 
a cheque issued in the amount of $5,704.64 payable to 
B.C. Telephone Company." 

The City Manager RECOMMENDS that the foregoing recommendation be 
approved . 


FOR CQUmi ACIlOfJ SEE PAGE(S) .7.23™ 
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MANAGER'S REPORT, April 14, 1978 (FIRE: A-6 - 1) 

FIRE AND TRAFFIC MATTERS 


INFORMATION 

1. East End False Creek 

The City Engineer and Director of Legal Services submit the follow- 
ing report as background for the Public Hearing to be held on 
Thursday, April 20, 1978: 

"Recently, there has been much discussion concerning the City's obligations 
and contractual arrangements with property owners in the east end of False 
Creek. These have arisen in relation to the B.C. Hydro proposal for its new 
Carrall Street Yards, the Columbia-Quebec Connector, the South Bypass and, 
most recently, the rezoning of lands in the vicinity of the Ocean Cement 
property at Terminal & Main. This report is intended to provide background 
which affects all of these decisions and assist Council with further decisions 
in this area . 

In the early 1960's, it was the plan of the City that the False Creek Basin 
would remain indefinitely an industrial area. A ccanprehensive planning review 
of the area designed to renew the declining industrial area was carried out by 
the Planning Department in this connection and it was determined that in order 
to make the Basin more viable as an industrial area, a circulation system should 
be constructed to service industry. The first priority in this direction was 
to relieve extreme congestion on Main Street and service the industries at that 
end of the creek. Eventually it was planned also to provide a peripheral road 
system on the north and south of False Creek - primarily for the purpose of 
servicing industry and providing internal circulation. Several times the matter 
of whether False Creek would remain industrial was reviewed by Council and each 
time it was reaffirmed that it would remain industrial. 

Examination of how a circulation and relief road for Main Street at the east 
end of False Creek could be constructed showed that this was virtually imposs- 
ible since the City owned very little of the land. Diagreun 1 attached shows 
the situation which then existed. Very largely, the industries at that end 
of the creek, including B.C. Hydro, Deeks McBride, Ocean Cement, etc. not only 
owned the shore properties, but also controlled the water lots and had riparian 
rights of access to the water, which they utilized for importing their raw 
materials such as aggregates. These rights were very important to these 
industries as they determined their central location and the eJaility to bring 
in materials by barge, which is much cheaper than any other form of transport. 
A further restriction of the City's rights at the east end of the Creek was 
the old railroad bridge alignment which completely cut off the east end of the 
creek. Thus, at any time, the railroad could have built a causeway or bridge 
on its alignment, effectively isolating the entire eastern shore frcta the rest 
of False Creek, except for necessary marine traffic. In summary, the property 
owners at the east end of the creek controlled the land, the shore and the 
water rights and the City had very little influence. 

The City endeavoured to obtain rights to the shoreline from the industries then 
existing there and other properties on the grounds that: 

(a) A major roadway (Columbia-Quebec Connector) would be constructed which 
would greatly improve industrial circulation, thereby being a benefit 
to the industries; 

(b) Their property values would be raised by making their properties more 
attractive for industrial and commercial purposes; 

(c) It would still permit industry and conunerce to function efficiently 
by allowing leases of any new land that was created adjacent to these 
industries and by ensuring that this would not be cut off from the 
water. In this connection, a conveyor belt was built by Deeks McBride 
(with the City contributing) for exactly this purpose and lands west 
of the Columbia-Quebec Connector were made availeJale to Deeks McBride. 
Ocean Cement expected similar treatment a little later. 


Continued 
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(FIRE: A-6 - 2) 


Clause No. 1 Continued 

" Significant privately owned industries signed over their riparian rights to the 
City. Essentially, no compensation was paid as it was anticipated by all parties 
that their industrial and commercial viability would be preserved euid enhanced 
by the measures to be taken by the City. The City then obtained the rights to the 
shoreline and proceeded to fill the Columbia-Quebec Connector across the entire east 
end of the creek. The filling, except for a small area west of Columbia-Quebec, was 

completed, but before the roadway could be made operational connecting to the 

downtown area, it was blocked off at the north end and now is very largely a 

local roadway. To some extent, its connection to the South Bypass will achieve 

the original purpose, but only partially. The railway in the same process gave 

up its rights to the old bridge alignment shown on Diagram 1 and, in exchange, 

obtained the right to construct a railway spur west of the Columbia-Quebec Connector, 

which it did last year. In the interim, however, although there is some 

doubt as to the City's official position, there are indications that the City 

is no longer prepared to retain the east end of False Creek as an industrial 

area and this is now coming in conflict with the original agreement upon which 

the loss of riparian rights by the property owners was based. 

An agreement usually sets out the benefits received by both parties. In cases 
such as this, often one party benefits by receiving additional land and the 
other party is compensated by receiving payment for it. In this case, the City 
received significant and substantial benefits in the form of ownership of all 
of the land formed by Columbia-Quebec, control of the entire shoreline, control 
of the water lots to the harbour headline and, thereby, effective control of the 
entire east end of False Creek (see Diagram 2) , where prior to the agreement , 
there was virtually no City control . The benefits for which certain property 
owners surrendered their riparian rights have essentially not been provided by 
the City and, in fact, their commercial and industrial livelihood h^s not been 
made more viable in the process ,• since the City did not coniplete the roadway 
and, in fact, is tending towards moving away from industrial use of the land 
altogether . 

It is the opinion of the Director of Legal Services and the City Engineer that 
not only are there legal obligations of the City which cannot be ignored in this 
case, but also moral ones. The credibility of the City with industrial and 
commercial uses in the False Creek Basin is also affected, since industries 
obviously find it difficult to plan renewal, expansion and growth in an environ- 
ment of uncertainty and reversal of government plans. Although a city must be 
free to change its land uses and zoning when an entire area is being redeveloped, 
it must also recognize in the process that private properties are seriously 
affected and obligations of government to them should not be ignored. 

The Director of Legal Services and City Engineer submit the above report to 
Council for its Information." 


The City Manager submits the above report of the City Engineer and 
Director of Legal Services to Council for INFORMATION as historical 
and philosophical background for the Public Hearing on April 20, 1978. 
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MANAGER'S REPORT, APRIL 14, 1978 


(FINANCE: A7-1) 


FINANCE MATTERS 


RECOMMENDATION 


1. 


Park Board Request for Advance Approval 
of Item from Supplementary Capital Budget 


The Director of Finance reports as follows: 

"At the Park Board meeting held on Monday, March 20, 1978, the Board dealt with 
the following item and resolved as indicated. 

. . . "1978 SUPPLEMENTARY CAPITAL REQUESTS - 

INCOME OPERATIONS FACILITIES RENOVATIONS 
AND REHABILITATION - PROSPECT POINT FOOD 
SERVICE BUILDING 


Included in the Board's 1978 Supplementary Capital requests 
to City Council was the following item: 

. . Minor improvements to refreshment outlets currently 
deficient in health and safety provisions (e.g. Prospect 
Point Food Service building modifications and sewer 


The Director of Operations, at the Board's Standing Committee 
meeting on March 13, 1978, reported that in order to complete 
the necessary improvements to the Prospect Point Food Service 
building for the spring and summer tourist season work should 
commence as soon as possible and advance approval from City 
Council of the $70,000 should be requested. The Director noted 
that improvements to the Prospect Point facility are estimated 
at $40,000 - $45,000 and renovations to other income operation 
facilities are included in the $70,000. 

It was regularly moved and seconded, 

RESOLVED: That the Board request City Council to give advance 


approval of $70,000 so that work may proceed immediately 
to bring the Prospect Point Food Service Building and 
other income operation facilities up to health and 
fire requirements and to generally upgrade busy 
facilities before the summer season using the procedure 
of selected tender calls. 


The Superintendent of Parks states that the Board considers this a very high 
priority and that it will be considered as first priority out of whatever Sup- 
plementary Capital Budget Funds Council approves for the Parks Board in 1978. 

I would therefore recommend 


that Council give advance approval of $70,000 for the above noted 
work, this amount to be treated by the Parks Board as their highest 
priority from whatever fundsCouncil approves in the 1978 Supplementary 
Capital Budget for the Parks Board." 


The City Manager RECOMMENDS that the above recommendation of the 
Director of Finance be approved. 


system upgrading) - — 


$70,000 . . . 


- Carried."... 


FOR couMcri &am see page(siJ13>. 
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MANAGER'S REPORT, APRIL 14, 1978 (PERSONNEL: A8 - 1) 


PERSONNEL MATTERS 

RECOMMENDATION 

1. Leave of Absence - Dr. S, J. Gallagher, 
Director, Dental Health Division 


The Medical Health Officer reports as follows: 

"Dr. S.J. Gallagher, Director of the Dental Health Division, 
is requesting leave of absence with pay to attend the annual 
conference of the Canadian Public Health Association being 
held in Halifax on May 23 - 26, 1978. Dr. Gallagher is a 
member of the Board of Directors of CPHA and, as such, is 
required to attend all business sessions. He is also Chair- 
man of the Health Promotion Division and is required to 
chair its business meeting. He will also be presenting a 
scientific paper on dental health matters to the conference. 

Dr. Gallagher will pay any expenses. The only cost to the 
City will be the leave of absence with pay, and funds are 
available in the Health Department's budget to meet this 
expenditure. 

There is a full complement of dental supervisory staff in the 
Division and arrangements will be made for Dr. Gallagher's 
duties to be shared among the existing supervisors. 

Dr. Gallagher has been a member of CPHA for many years and 
has held various executive positions in the organization. 
He will attend the educational sessions which are relevant to 
the dental health division throughout the convention. He will 
share the information obtained with the total staff. 

The Medical Health Officer recommends that, in accordance 
with Regulation 45-2, Dr. S.J. Gallagher, Director of the 
Dental Health Division, be granted four days leave of absence 
with pay in order to attend the annual conference of the 
Canadian Public Health Association in Halifax, May 23 - 26, 
1978." 

The City Manager RECOMMENDS that the reconunendation of the 
Medical Health Officer be approved. 

2 . Leave of Absence - Mrs. B. Lauridsen, R.N. 

The Medical Health Officer reports as follows: 

"Mrs. Betty Lauridsen, R.N,, South Health Unit, is requesting 
Leave of Absence with Pay to attend the Annual Meeting of the 
Registered Nurses' Association of B.C., to be held in Kelowna, 
B.C. on May 10, 11 and 12, 1978. Mrs. Lauridsen is Secretary 
of the Vancouver Chapter and is required to attend all sessions 
as an official voting delegate. The Registered Nurses' Assoc- 
iation of B.C. will pay any expenses. The only cost to the 
City will be the leave of absence with pay, and funds are avail- 
able I'o the Health Department's budget to meet this expenditure. 

There is a full complement of nursing staff at South Unit and 
arrangements will be made for Mrs. Lauridsen's duties to be 
shared amongst existing nursing staff. 


cont ' d 
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(PERSONNEL 


Clause No. 2 continued: 


Mrs. Lauridsen will participate in the meeting when the programs 
and objectives for the coming year are decided. Educational 
sessions of relevance to community health nursing are scheduled 
throughout the three days. She understands she will be expected 
to impart information obtained to her co-workers in this Depart- 
ment. 


The Medical Health Officer recommends that, in accordance with 
Regulation 45-2, Mrs. Betty Lauridsen, R.N. be granted three days' 
leave of absence with pay in order to attend the annual meeting 
of the Registered Nurses' Association of B.C. in Kelowna on 
May 10, 11 and 12, 1978," 


The City Manager RECOMMENDS that the recommendation of the 
Medical Health Officer be approved. 


FOR COUNCIL ftCT'OM SEE PAGE{S) ,122?.. 



MANAGER'S REPORT, APRIL 14, 1978 (PROPERTIES: A9 - 1) 


PROPERTY MATTERS 

RECOMMENDATION 

1 . Lease renewal of property known as 

New Brighton park from National Harbours Board 

The Supervisor of Properties reports as follows: 

"By resolution of the Board of Parks and Recreation 
meeting of November 1, 1976, application was made to the 
National Harbours Board for lease renewal of the property 
known as New Brighton Park, site of the Windermere Pool 
and bathing area. 

The above property has been leased to the Board of 
Parks and Recreation at a rental of $125.00 per annum 
and was formerly covered by two leases . The total area 
of 85,529 square metres comprising land area of 37,333 
square metres and water area of 48,196 square metres will 
now be combined into one lease for a period of 21 years 
commencing May 1, 1977 at a rental of $400.00 per annum 
until April 30, 1980. Rental for the remaining six 
respective three year periods will be at such rates as may 
be fixed by the National Harbours Board. On March 10, 
1978 the National Harbours Board submitted their lease 
documents for completion and requested certified copies 
of City Council Resolution authorizing execution. 

Therefore, it is recommended that the action ^aken by the 
Board of Parks and Recreation be approved and the 
new lease described as #V-433 (6) be executed on behalf 
of the City of Vancouver subject to approval of the 
Director of Legal Services." 

The City Manager RECOMMENDS that the foregoing recommendation 
of the Supervisor of Properties be approved. 

2. Proposed Sub- Lease - Dick Building, 

Southeast Corner Granville and Broadway 

The Supervisor of Properties reports as follows: 

"City Council on January 27, 1976 authorized the granting of 
a lease to Pacific Candy Ltd. of a portion of the ground 
floor of the City's building at the South-east corner of 
Granville Street and Broadway known as the Dick Building. 

The lease is for a period of 10 years terminating December 
31, 1985, at a rental of $1,008.50 per month with rental 
to be reviewed at each 2*s year period. 

By letter dated March 23, 1978, Mr. M.V. Roche, solicitor 
for Pacific Candy Ltd. has requested that his client be 
allowed to sub-lease the premises to Ku Sik Yang and Rosa 
Yang for the balance of the term as these proposed sub- 
lessees have agreed to acquire the good-will, stock and 
trade, furniture, fixtures, equipment inventory and other 
assets. The sub-lessees intend to carry on the existing 
candy store business. 

The Supervisor of Properties can see no reason to refuse this 
request to sub-lease. 


cent ' d 
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Clause No. 2 continued : 


The rent payable to the City is subject to review as of 
July 1, 1978 and both the lessee and the sub-lessee have, 
after negotiation, agreed that it be increased from $1,008.50 
per month to $1,165.00 per month. 

The Supervisor of Properties recommends that City Council 
approve the lessee ' s request to sub-lease these premises 
to Ku Sik Yang and Rosa Yang and that effective July 1, 1978 
the rent be increased to $1,165.00 per month." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Properties be approved. 


3 . Sale of Lot Zoned RS-2 

Situated West side of Quebec Street 
South of 27th Avenue 


The Supervisor of Properties reports as follows: 

"The following offer to purchase has been received by the 
Supervisor of Properties as a result of the City's call for 
tenders advertised under the authority of the Property 
Endowment Fund Board. The offer is considered favourable to 
the City and is hereby recommended for acceptance. 

Lot 14 of Lot 3, Blocks 1-9 and 12 - 14, 

District Lot 631, Plan 1483 


NAME 

Wakefield 
Realty Ltd. 


APPROX. SIZE 
25' X 95.9' 


SALE PRICE 

$24,000.00 
on City terms 
at 11%. 


CONDITIONS 

1. Subject to 
an easement 
over the west 
4 feet for an 
existing pole 
anchor line. 

2. Subject to 
a bulkhead 
agreement as 
lot is above 
street grade." 


The City Manager RECOMMENDS that the foregoing offer to purchase, 
being the highest offer received and one favourable to the City, 
be accepted and approved under the terms and conditions set down 
by Council. 

4 . . Sale of Land to Nasaika Co-operative 
Association 


The Director of Legal Services and the Supervisor of Properties 
report as follows: 

"On January 10, 1978, Council approved the sale of Lots 28 to 
31, District Lot 526, to this Co-operative for $160,000.00 
and reserved an option to ensure the prompt construction of 
housing. The site has been conveyed to the society and 
the land price and construction costs are to be financed 
by a C.M.H.C. mortgage for $730,000.00. 


cent ' d 
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BOARD OF ADMINISTRATION . . . (WORKS) 


November 27th, 1970 


WORKS & UTILITY MATTKRS 


CITY ENGINEER'S REPORT 


1. Removal of Parked Cars During 
Sno w R em oval Operations 

The City Engineer reports as follows: 

"In March, 1967, Section 179 of the Provincial Motor Vehicle Act 
was amended bv the insertion of the followin?? sub-section: 

2(a) 'Where a vehicle is standing or parked in a position that 
causes it to interfere with the removal of snow from a 
highway by a person authorized to do so by the Minister of 
Highways or a municipality, the person so authorized or a 
peace officer may 

(a) move the vehicle; or 

(b) cause it to be moved.' 

On December 7th, 1967, Council authorized that a number of 
Engineering Department personnel be authorized to move vehicles which 
are parked in a position that cause them to interfere with the removal 
of snow from streets and lanes. It is not proposed that the authorized 
civic employees impound vehicles, but thev would have the authority to 
move interfering vehicles and return them ae close as practical to their 
original location after the snow has been cleared from the street. 

In accordance with practice followed since 1967, I RECOMMEND that 
the personnel of the Engineering Department shown on the attached list 
be authorized to move parked vehicles as provided in Section 179, 
Sub-section 2a of the Provincial Motor Vehicle Act, between 
15th November, 1970 and 15th March, 1971, and previous authorization be 
rescinded." /I'T^ 

Your Board RECOMMENDS the above-noted report of the City Engineer 
be adopted . 

2. Sewer in the L/S of Georgia Street 
b etween Main Street and Gore Avenue 

"This sewer is in poor condition and should be replaced by 
separate (twin) sewers prior to paving. 

The estimated cost, including connections is $20,000. 

I RECOMMEND that $20,000 for this work be appropriated from 
Account Code 0116/7906, "Miscellaneous - Unallocated", in the 1970 
Capital Budget, Sewers." 

Your Board RECOMMENDS the above-noted report of the City Engineer 
be adopted. 


32d 
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(PROPERTIES: A9 - 3) 


Clause No. 4 continued; 


C.M.H.C. now insists that the City enter a separate agreement 
with C.M.H.C. promising to promptly repay the mortgage funds 
should the City exercise the option and re-acquire the land. 
C.M.H.C. has not required such an agreement before; and we 
understand the reason is that as the City is not a qualified 
borrower under the National Housing Act it should not get 
the benefit of a cheap loan in the event it exercises its 
option. The lawyer for C.M.H.C. advises that the Co- 
operative must repay all advances made under the mortgage 
should the City fail to enter into this agreement by 
April 30, 1978. 

Under the mortgage the Co-operative may only sell the 
property upon terms set down by C.M.H.C. If there is a 
breach of that covenant the entire mortgage becomes due. 
Therefore, if the City exercises its option then C.M.H.C. 
could insist upon being paid out. 

The separate agreement does nothing more than make explicit 
what is now implicit in the mortgage; and as the project 
will fall unless the City signs the agreement, the Supervisor 
of Properties and the Director of Legal Services recommend 
that the City enter into the agreement . " 

The City Manager RECOMMEBFDS that the foregoing recommendation 

of the Director of Legal Services and the Supervisor of Properties 

be approved . 




April 17, 1978 

TO: Vancouver City Council 

SUBJECT: Exterior Alterations to England House 
2300 Birch Street, DPA #79328 

CLASSIFICATION: RECOMMENDATION 


The Director of Planning reports as follows: 

"In March 1976, Council designated the England House, 2300 Birch 
Street, as a Heritage Building. Under the provisions of the 
Heritage Designation By-law, no alterations to the exterior may 
be carried out without Council's approval. A Development Permit 
Application has been made for alterations to the building which 
include a new front staircase; skylights in the roof; windows 
in side elevations and gables; a fire door to grade, and a fire 
exit staircase. The building is to be used for offices. 

On April 10, 1978, the Heritage Committee discussed the applica- 
tion and recommended approval. 

Recommendation ; The Director of Planning considered the Develop- 
ment Permit Application on March 20, 1978 and is prepared to ap- 
prove it, provided it is first approved by Council." 

The City Manager RECOMMENDS that the recommendation of the Director 
of Planning be approved. 


FOR COL'!\'CtI ACTION SH H:Qt{S)0.1^ 





April 14, 1978 


TO: 


Vancouver City Council 


SUBJECT: 


PROVINCIAL PLANNING GRANT FOR THE 
VANCOUVER CITY PLANNING COMMISSION 


CLASSIFICATION: CONSIDERATION AND RECOMMENDATION 


The attached request has been received from Peter Ross, Vice Chairman of the 
Vancouver City Planning Commission. 

The Commission would like to apply to the Province for a $75,000 grant under a 
program of "1978 Municipal Planning Grants." Details of this program are attached. 
Such an application requires: 

- a financial participation from the City of $37,500 (the VCPC application 
assumes that the existing City budget for the Commission and its support 
staff in the Planning Department meets this criterion.) 

a resolution from Council on its intention to prepare and adopt an offical 
community plan or to undertake appropriate studies (a suggested resolution 
(A) is given below. 

- a program and budget (VCPC submission is attached.) 

The City Manager submits for CONSIDERATION whether Council wishes the VCPC to 
launch the special program of public involvement leading to goals for the City, 
as described. 

If so, the City Manager RECOMMENDS: 

A) That Council intends to adopt a community plan for Vancouver, comprising 
a set of goals for the City, and requests the VCPC to obtain ideas and 
opinions from a wide program of citizen involvement. 

B) That Council approve the budget as proposed, contingent upon receiving 
a Municipal Planning grant of $75,000. 

C) That Council approve the program outline as submitted by the VCPC and 
request the Commission to develop details of the program in close con- 
sultation with the Director of Planning. 


FOR COUNCIL ACTiOf^ SEE PAGE(S) 



STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


APRIL 13, 1978 


A meeting of the Standing Committee of Council on Finance and 
Administration was held on Thursday, April 13, 1978, in Committee 
Room No. 3, Third Floor, City Hall at approximately 3; 30 p.m. 

PRESENT ; Alderman Brown, Chairman 
Alderman Marzari 
Alderman Puil 

ABSENT : Alderman Gerard 
Alderman Gibson 

CLERK : E. Bowie 

RECOMMENDATION 

1. Operating Grant Request 

Vancouver City Planning Commission 

The Committee had for consideration a Manager's Report dated 
April 4, 1978 (copy circulated), in which the Director of Finance 
submits the proposed 1978 operating budget of the Vancouver City 
Planning Commission and a comparison of the 1977 budget and expendi- 
tures. It is noted that the Vancouver City Planning Commission is 
requesting an increase of $2,484 over 1977. This is comprised of 
$560 (4%) inflationary increase and an increase in the honorarium 
for the Executive Co-ordinator in the amount of $1,924. 

After a short discussion, the Committee 

RECOMMENDED 

THAT a grant in the amount of $24,120 to the Vancouver 
City Planning Commission for its 1978 operating budget 
be approved. 


COUNCfl ACTION SEE P^GEfS)..]?!!!^^ 
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PART REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


APRIL 6, 1978 


A meeting of the Standing Coitunittee of Council on Community Services 
was held on Thursday, April 6, 1978, in Committee Room No. 1, Third 
Floor, City Hall, at approximately 12:00 Noon. 


PRESENT ; Alderman Rankin, Chairman 
Alderman Bellamy , 
Alderman Ford 
Alderman Gerard 
Alderman Marzari 

COMMITTEE CLERK: H. Dickson 


Adoption of Minutes 

The Minutes of the Community Services Committee meeting of Thursday, 
March 23, 19 78, were adopted as circulated. 


Recorded Vote 

Unless otherwise indicated, all votes of the Committee on each 
item were unanimous. 


RECOMMENDATION 

1. Liquor Permit Application - 

Peter Pan Restaurant, 1636 West Broadway 

The Committee had before it for consideration a Manager's 
report dated March 21, 1978, in which the Director of Planning 
reported on the application of Franicke Enterprises Ltd. for 
Development Permit Application No. 79784 for the Peter Pan 
Restaurant at 1636 West Broadway, as follows: 

'The above noted Development Permit Application has been filed by Franicke 
Enterprises Ltd., for the Peter Pan Ballroom, to alter and use a 600 sq. ft. 
area on the main floor of this existing Building as a Holding Bar in 
conjunction with the previously approved restaurant. 

This Development is situated on the South side of West Broadway, between 
Fir and Pine Street, in a C-3A Commercial District. 

The proposed Holding Bar will provide an assembly area of 600 sq. ft. 
(11% of the floor area of the restaurant). For Council's guidance, 
the City Building Inspector has advised that having regard to the City 
Building By-law requirements, the Holding Bar could accomodate a 
maximum of sixty-nine (69) people. 

The proposed Holding Bar has received preliminary clearance from the 
Building, Police and Health Departments. 

The matter is being referred to Council through the Standing Committee 
on Community Services for consideration in accordance with Council's 
previous resolution noting that the Director of Planning is prepared to 
approve this Development Permit Application. ' 

Appearing before the Committee on this matter were the applicant 
and a representative of the Planning Department. 



Continued 
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Report to Council (1-2) 
Standing Committee of Council on Community Services 
April 6, 1978 


Clause No. 1 Continued 

During discussion, the Committee noted that the proposed hold- 
ing bar of 69 persons exceeds by 19 seats, the maximum limit of 50 
which is established by Provincial liquor regulations. 

Following discussion, it was 

RECOMMENDED 

THAT the Director of Planning be advised that Council 
has no objection to the issuance of Development Permit 
Application No. 79784 to Franicke Enterprises Ltd. to 
alter and use the main floor of 1636 West Broadway as 
a holding bar, provided that the maximum seating capa- 
city of the holding bar does not exceed 50. 


2. Liquor Permit Application - 

Las Tapas Restaurant, 760 Cambie Street 

The Committee had before it for consideration a Manager's 
report dated March 21, 1978, in which the Director of Planning 
reported on the application of Mr. D. Ottem for Development Permit 
Application No. 80110 for the Las Tapas Restaurant at 760 Cambie 
Street, as follows: 

'The above noted Development Permit Application has been 
filed by Mr. D. Ottem for Las Tapas Restaurant to alter and 
use a 685 sq. ft. portion of the main floor as holding bar, 
in conjunction with the existing restaurant. 

This Development is located on the east side of Cambie Street 
between Robson and Georgia Streets, in a Downtown District 
zone . 

The proposed holding bar will have an assembly area of 
approximately 685 sq. ft. (7% of the total area of the 
restaurant). For Council's guidance, the City Building 
Inspector has advised that having regard to the City Building 
By-law requirements, the holding bar could accommodate a 
maximum of 73 people. 

The proposed holding bar has received clearances from the 
Building, Police and Health Departments. 

This matter is being referred to Council through the Standing 
Committee on Community Services for consideration in accordance 
with Council's previous resolution, noting that the Director of 
Planning is prepared to approve this Development Permit 
Application. ' 


Appearing before the Committee on this matter were the applicant 
and a representative of the Director of Planning. 

During consideration the Committee noted that the proposed hold- 
ing bar of 73 persons exceeds by 23, the maximum limit established 
by Provincial liquor regulations, and following discussion, it was 

RECOMMENDED 

THAT the Director of Planning be advised that Council has 
no objection to the issuance of Development Permit Applica- 
tion No. 80110 to Mr. D. Ottem to alter and use a portion 
of the main floor of 760 Cambie Street as a holding bar, 
provided that the seating capacity of the holding bar does 
not exceed 50. 


Continued 
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3. Liquor Permit Application - 

1055 West Georgia (Royal Centre) 

The Committee had before it for consideration a Manager's 
report dated March 21st, 1978, in which the Director of Planning 
reported on the application of Mr. Kaffka for Development Permit 
Application No. 79527 at 1055 West Georgia Street, as follows: 

'The above noted Development Permit Application has been 
filed to use the lower level of the existing building for 
a restaurant and disco. 

This proposed development is situated on the north-west 
corner of Burrard Street and Georgia Street (Royal Centre) 
in a Downtown District zone. 

The proposed restaurant and disco will have a floor area 
of approximately 5,280 sq. ft. with an assembly area of 
3,784 sq. ft. For Council's guidance, the City Building 
Inspector has advised that having regard to the City 
Building By-law requirements, the Restaurant and Disco 
could accommodate a maximum of 2 38 people. 

The proposed development has received clearances from the 
Building Department, Health Department and Police Department. 

The Director of Planning approved this application subject 
to the condition that prior to the issuance of the Develop- 
ment Permit: 

'This request for a new liquor outlet be first 
referred to City Council through the Standing 
Committee on Community Services for consideration 
and necessary action. ' ' 

Appearing before the Committee on this matter were the 
applicant and a representative of the Director of Planning. 

Following brief consideration by the Committee, it was 

RECOMMENDED 

THAT the Director of Planning be advised that Council 
has no objection to the issuance of Development Permit 
Application No. 7952 7 to Mr. Kaffka to use the lower 
level of the building at 1055 West Georgia Street for 
a restaurant and disco. 


4. Liquor Permit Application - 

Papillote Restaurant Provencal, 195 West Broadway 

The Committee had before it for consideration a Manager's 
report dated March 20, 1978, in which the Director of Planning 
reported on the application of Mr. W. Kruithof for Development 
Permit Application No. 80020 for the Papillote Restaurant 
Provencal at 195 West Broadway, as follows: 

'The above noted Development Permit Application has been filed by 
Mr. Kruithof for Papillote Restaurant Provencal to alter and use a 
385 sq. ft. portion of the main floor of this existing building as a 
Holding Bar, in conjunction with the previously approved restaurant. 

This development is situated on the north side of West Broadway, 
between Columbia and Manitoba Street, in a C-3A Commercial District. 


Continued . 
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Clause No, 4 Continued 

' The proposed Holding Bar will provide an assembly area of approximately 
383 sq. ft. (7% of the floor area of the restaurant). For Council's 
guidance, the City Building Inspector has advised that having regard 
to the City Building By-law requirements, the Holding Bar could 
accomodate a maximum of forty-five (45) people. 

The proposed Holding Bar has received clearance from the Building, 
Police and Health Departments. 

This matter Is being referred to Council through the Standing Committee 
on Community Services, for consideration In accordance with Council's 
previous resolution, noting that the Director of Planning Is prepared 
to approved this Development Permit Application.' 

Appearing before the Committee on this matter were the 
applicant and a representative of the Director of Planning. 

Following discussion, it was 

RECOMMENDED 

THAT the Director of Planning be advised that Council 
has no objection to the issuance of Development Permit 
Application No. 80020 to Mr. W. Kruithof to use a 
portion of the m^in floor of 195 West Broadway as a 
holding bar, provided that the seating capacity of the 
holding bar does not exceed 25% of the maximum seating 
capacity in the restaurant in accordance with the 
Provincial liquor regulations. 


5 . Detention of Mentally 111 Persons in City Jail 

The Committee had before it for consideration a memorandum 
dated March 29, 1978 (copy circulated) from Social Planner B. 
Kalapinski in which he provided background information in con- 
nection with a report he is preparing on the detention in the 
City jail of persons certified to be mentally ill. 

The memorandum pointed out that since the investigation of 
this issue was not initiated by resolution of Council, it would 
be helpful if such a resolution was put forward. 

Following brief consideration, it was 

RECOMMENDED 

THAT the Director of Social Planning, in consultation 
with the Chief Constable, the Jail Physician and 
appropriate Health and Hospital authorities, report 
to Community Services Committee and City Council on 
ways of improving the assessment of and the transfer 
of certified mentally ill persons detained in the 
City jail to appropriate Health facilities. 


6 . Day Care Consultant 

Vancouver City Council, at its meeting on March 21st, 1978, 
approved Recommendations "A", "B", "C" and "D" of the Community 
Services Committee contained in a clause of its report dated 
March 9, 1978 (copy circulated). 


Continued 
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Cl ause No. IS Continued 

The Council passed a further motion as follows: 

"THAT recommendation E of the Committee contained in 
this clause be referred back to the Community Services 
Committee for consideration pending submission of a 
satisfactory job description for the position of day 
care consultant." 

The Chairman had agreed to a suggestion by Social Planning 
that the matter be given further consideration at this time. 

Appearing before the Committee on this matter was Social 
Planner Susan Anderson, who redistributed to the Committee 
copies of her memorandum dated March 20, 1978 (copy circulated) 
which she had earlier circulated to Council Members, which provides 
a brief description of the duties, qualifications and account- 
ability of the proposed day care consultant. 

Ms . Anderson pointed out that the consultant would act as an 
assistant to the many volunteers working in day care. 

During discussion, it was noted by the Committee that the 
City does have an investment in both staff time and in money in 
day care centres. 

Following discussion, it was 

RECOMMENDED 

THAT City Council approve an amount of $8,500.00 
(inclusive) to retain a day care consultant for 
a one year period (April 1978 to March 1979) to 
work with Vancouver day care parents and other 
community representatives to develop a Day Care 
Association (as outlined in Item C, Page 2 of 
the Manager's report dated February 8, 1978, on 
"The Status of Day Care Centres in the City of 
Vancouver"). The consultant would be supervised 
by the Director of Social Planning, source of 
funds to be the POSER account of the Social 
Planning Department. 


The meeting adjourned at approximately 1:30 P.M. 
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A meeting of the Standing Committee of Council on Transportation 
was held on Thursday, April 6, 1978, at approximately 3:50 p.m., in 
the No. 1 Committee Room, Third Floor, City Hall. 


PRESENT: 


ABSENT: 


Alderman W. Kennedy, Chairman 
Alderman D. Bellamy 
Alderman M. Ford 
Alderman M. Harcourt (Item 1) 

Alderman H. Rankin 


COMMITTEE 
CLERK: 


J . Thomas 


The minutes of the meeting of March 16, 1978, were adopted. 

RECOMMENDATION ; 

1. Role of Wall Street 

In August, 1977, residents of Wall Street petitioned City 
Council protesting the increased use of Wall Street as a commuter 
route to the North Shore and requesting barricades be erected to 
preserve the residential quality of the neighbourhood. A number of 
complaints were also received by members of Council from East End 
residents on increasing volumes of truck traffic and the City 
Engineer was requested to prepare a report for the Transportation 
Committee. 

Before the Committee for consideration was a Manager's Report 
dated March 7, 1978, (circulated) in which the City Engineer reviewed 
the background information on Wall Street and discussed the following 
three alternative roles for Wall Street: 

(a) Develop Wall Street as an arterial; 

(b) Designate Wall Street as a collector; 

(c) Reclassify Wall Street as a local street. 

A large delegation of Wall Street residents was present for 
the discussion. 

The Acting City Engineer -Traffic Division, reviewed the report 
with the Committee and with the aid of charts and maps examined the 
current physical and traffic status of Wall Street and its role in 
the arterial system. Mr. Rudberg pointed out Wall Street formed 
part of the City's truck route but, while designated an arterial 
street, had never been developed as such. At present its function 
was that of a neighbourhood collector street with some non-local 
through traffic use between Powell Street and the Second Narrows 
Bridge. Studies showed 24 hour, two-way volumes on Wall Street of 
4600 vehicles, about twice normal local street volumes. A license 
plate survey disclosed 50% of the traffic stayed within the 
neighbourhood and 50% proceeded through. Truck traffic averaged 
41 vehicles per eight-hour day. The non-local use was attributed 
to the inability of the Nanaimo/McGill/Has tings links to handle 
present traffic demands. 


Mr. Rudberg discussed the relationship between Wall Street 
and Commissioner Street, a parallel perimeter route, serving the 
waterfront. The Committee was advised Commissioner Street was well 
suited to carrying truck traffic but because it was located on 
National Harbours Board property, under the jurisdication of the 
National Harbours Board, its present use was restricted to traffic 
for waterfront uses only. City Engineering staff had initiated 
discussions with the Department of Transport and as a result the 
Minister of Transport had directed local National Harbours Board 
staff to review the changeover in the function of Commissioner Street 
from private to public use. 


Board of Administration, November 27, 1970 .... (WORKS - 2) 


3. Sewer on 21 st Avenue between Ash and 
Heather Str eets 

"This sewer is in poor condition «nd reconstruction is required 
prior to paving. 

The estimated cost is $10,500. 

I RECOMMEND that $10,500 be appropriated for this work from 
Account Code 0116/7906, 'Miscellaneous - Unallocated', in the 1970 Sewers 
Capital Budp.et." 

Your Board RECOMMENDS the above-noted report of the City Engineer 
be adopted. 


4. Water Main on Heather Street from 
Marine Drive to the North Arm of 
the Fraser River 


"The Greater Vancouver Water District have enquired on the 
possibility of the City taking over the ownership of their 18" and 12" cast iron 
water main on Heather Street from Marine Drive to the North Arm of the 
Fraser River. 

The Water District's need for this main, that is, to supply water 
to the Township of Richmond, ceased to exist some years ago with the 
completion of the Oak Street Bridge Crossing. 

The City's need for this main, however, remains since the main has 
now become an intrinsic part of our distribution grid. The maintenance 
costs are such that renewal would not be anticipated for at least 30 years. 

Therefore, I RECOMMEND 

(a) That any costs incurred on the aforesaid water main to meet Greater 
Vancouver Water District Standards be borne by the Water District. 

(b) That the ownership of the above mentioned water main be transferred 
from the Greater Vancouver Water District to the City of Vancouver 
for a consideration fee of $1.00, such transfer of ownership to be 
by agreement satisfactory to Corporation Counsel." 

Your Board RECOMMENDS the above-noted report of the City Engineer 
be adopted. 


5. Rental of Festoon Lights to 1970 Christmas Carol 
Ship Committee 

"The 1970 Christmas Carol Ship Committee has requested the loan of 
City-owned festoon lights. Rental of these decorations was provided for 
in a resolution dated May 2nd, 1961, which required that: 

(a) all applications be approved by Council, 

(b) a rental of I2c per foot be charged , and 

(c) a deposit of one week's rental be required to ensure the 
return of the equipment in good condition. 

On July 9th, 1968, Council increased the rental rate to 16c per foot 
in line with the increased maintenance costs. The Committee requires 
approximately 700 ft. of festoons. At the present rate of 16c per foot the 
rental will amount to $112. 
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Clause 1 Cont'd 

Specific reference was made by Mr. Rudberg to the Grandview- 
Woodland Local Area Concept Plan now being prepared by the Planning 
Department for presentation to Council in two months time. Because 
of the concerns of the residents and the Committee's wish to dis- 
cuss the Wall Street problem as quickly as possible, the City 
Engineer had brought his report forward without reference to the 
Planning Department. It was suggested it might be appropriate in 
view of the pending Concept Plan, to defer any actions on a change 
in the status of Wall Street. In the interim, staff should con- 
tinue working closely with the Department of Transport on the future 
use of Commissioner Street and with the Police Department on speed 
control and the monitoring of traffic violations. 

Members of the Committee questioned Mr. Rudberg on the status 
of the National Harbours Board study on Commissioner Street and the 
Chairman advised the following communication had been received from 
the Minister of Transport in February, 1978, in response to Council's 
concerns regarding truck traffic generated by Vanterm: 

" I understand that following the meeting between 
representatives of City Council and the National Harbours 
Board on November 12, 1975, further discussions and 
meetings have taken place between the appropriate City 
officials and the Port of Vancouver. Property which 
will serve the best interest of both parties has been 
identified and the necessary exchange will be made as 
quickly as possible. This will enable Commissioner 
Street to be developed and alleviate truck traffic on the' 
city streets. 

I have directed the National Harbours Board to pro- 
ceed as quickly as possible with whatever further work 
is required to upgrade Commissioner Street and to com- 
plete the Clark Drive Overpass. These two projects will 
serve the mutual interests of both parties." 

Alderman Kennedy stated he had recently written the Port 
Manager requesting a progress report and urging a speedy resolution 
to the upgrading and changeover in the function of Wall Street. 

Mr. D. Cornejo, Area Planner, advised in earlier discussions 
with the City Engineer on the Grandview-Woodland Concept Plan it was 
understood the City Engineer would be recommending Wall Street be 
deleted from the truck route system. The Area Planning Committee felt 
Wall Street was not suited to truck traffic now or in the future and 
the draft Concept Plan contained a recommendation to this effect. The 
Planning Department therefore supported Recommendations 'B' and 'C 
contained in the Manager's Report before the Committee for consideration, 
but did not agree with Recommendation 'A' . 

Mr. D. Purdy, Senior Social Planner, advised the Social Planning 
Department was familiar with the long history of traffic-related 
problems on Wall Street. In view of the public housing in the area 
and the establishment of neighbourhood parks there was considerable 
merit in designating Wall Street a neighbourhood collector. The 
Social Planning Department supported the position of the Planning 
Department and suggested a social impact analysis on traffic in the 
area could be carried out for report back to the Committee. 

The City Engineer advised that he felt it would be premature to 
change the designation of Wall Street at this time. It might be 
advisable to refer the matter back for further study. 

Mr. Ray Kroecher addressed the Committee on behalf of Wall 
Street residents and urged the de -designation of Wall Street be 
implemented without delay. Mr. Kroecher questioned the officials 
present on aspects of the Manager's Report and indicated the residents 
felt the traffic volume figures given were an under estimate and did 
not reflect the true severity of the problem. 

Cont'd . . . 
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Wall Street was one of the most scenic routes in the eastern 
area of the City, offering spectacular views of the harbour and North 
Shore mountains. The residents appreciated the City's efforts to 
establish parks and street-end view points; however, the constant 
flow of traffic through the area, mainly destined for the Second 
Narrows Bridge, and the resultant pollution and noise was a deterrent 
to full enjoyment of these recreational facilities. 

Mr. Kroecher referred to speeding problems and the danger to 
children in the newly created park and playground areas where warning 
signs had not yet been installed. 

Mrs. Sharon Yandle, resident, expressed concern about the 
continuing status of Wall Street as a truck route and also referred to 
speeding problems which were turning the eleven blocks of Wall Street 
into a short cut speed way. 

Mr. Vincent Miele, resident, referred to sidewalk improvements 
currently in progress on Wall Street and requested wheelchair ramps 
be installed as part of this improvement program. 

During discussion members of the Committee referred to the need 
for a speed zone of 32 km/h (20 mph) on Wall Street and the City 
Engineer was requested to investigate this aspect. 

It was 

RECOMMENDED, 

A. THAT Wall Street be de-designated from truck route 
status. 

B. THAT communication continue between the Chairman of 
the Transportation Committee, Department of Transport 
and National Harbours Board on the use of Commissioner 
Street as a City truck route. 

C. THAT appropriate signs be installed where parks and 
playgrounds exist in the area. 


2 . Pedestrian Crossing - Denman Street 

The Chairman noted it was past 5:30 p.m. and that he had 
to leave for an appointment, thereby leaving no quorvim present and 
it was decided consideration of this item be deferred to the next 
meeting of the Committee on April 13, 1978. 


The meeting adjourned at approximately 5:40 p.m. 


* * * * 

FOR COUr^CiL ACTiO^J SEE PAGE(S)..12l ™. 
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APRIL 13, 1978 


A meeting of the Standing Committee of Council on Planning 
and Development was held in the No. 2 committee Room, Third Floor, 
City Hall, on Thursday, April 13, 1978 at approximately 1:30 p.m. 


PRESENT 


Alderman Har court. Chairman 
Alderman Brown 
Alderman Kennedy 


ALSO 
PRESENT 


Alderman Ford 


ABSENT 


Alderman Gibson 
Alderman Puil 


CLERK TO THE 
COMMITTEE 


M. L. Cross 


RE CQMMENDAT I ON 


1 . False creek. Area 6, Phase 2 - Capital Budget 


The committee considered a report of the City Manager dated 
March 30, 1978 (copy circulated) in which the Development consul- 
tant requests approval of the Capital Budget for Phase 2, Area 6, 
False Creek. 


Mr. E. D. Sutcliffe noted that in November, 1976, $6,817,000 
was approved for Front End Expenditures for Phase 2 . With some 
transferring from one account to another the expenditures will 
stay within the approved budget for Phase 2. 

Mr. Sutcliffe advised that Council has not yet accepted that 
residential developnent will go ahead in Phase 2. The Develop- 
ment Group will be reporting back in May with respect to the 
af fordability and marketability of the residential developments, 
however, a start must be made immediately on the servicing. If 
the servicing programme were to begin now and continue until 
May, 1978 approximately $400,000 would be expended for sewers, 
electrical utilities and park development in advance of final 
approval. If, by the end of May, the marketability and financing 
have not been satisfactorily demonstrated Council may cease 
servicing activity until more favourable conditions apply. 


The Development Consultant recommended that the 1978 Capital 
Budget in the amount of $2,883,537 be approved subject to the 
Director of Finance and City Manager approving the detailed 
appropriation of funds. The City Manager recommended approval 
of the recommendation of the Development consultant as he and 
the Director of Finance believe that the project will proceed, 
and the risk of making capital expenditures, which will not be 
fully utilized, is less significant than the delays and cost 
increases which would result from holding back the project. 


cont ' d 
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After discussion, the Committee 
RECOMMENDED 

A. THAT the 1978 Capital Budget for Area 6, Phase 2, 

in the amount of $2,883,537, as detailed in the report 
of the City Manager dated March 30, 1978, be approved 
subject to the Director of Finance and City Manager 
approving the detailed appropriation of funds. 

B. FURTHER THAT the Development Consultant report back 

in May, 1978 on the financing and marketability of the 
units to be constructed in Phase 2 with a recommendation 
on whether to continue servicing expenditures. 


The meeting adjourned at approximately 3:00 p.m. 

****** 


FOR COUNCIL ACTiOi^ SEE PAGE(S) Z2.I.«-. 
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A meeting of the Standing Committee of Council on Community Services 
was held on Thursday, April 13, 1978, in Committee Room No. 1, Third 
Floor, City Hall, at approximately 1:30 P.M. 

PRESENT: Alderman Rankin, Chairman 
Alderman Bellamy 
Alderman Ford 

ABSENT ; Alderman Gerard 
Alderman Marzari 

COMMITTEE CLERK: H. Dickson 


RECOMMENDATION 

1 . The B.C. Lions Society for Crippled Children 

The Committee had before it for consideration a Manager's 
report dated April 3, 1978 (copy circulated) in which the Director 
of Social Planning reported on the operation and funding of the 
B.C. Lions Society for Crippled Children transportation service for 
disabled children and adults. 


Appearing before the Committee on this matter were representa- 
tives of the B.C. Lions Society and the Social Planning Department. 

During discussion, it was noted from the report that last year 
the Ministry of Human Resources contributed 18.4% to the total 
operating cost of providing the adult transportation service and 
that the Ministry of Municipal Affairs did not accede to a request 
by the City to contribute financially to the service. 

It was further noted that the report proposes a new formula 
for the City's contribution to the service, in which City fxinding 
for the balance of 1978 will be on a fee-for-service basis, whereby 
the City would pay a flat rate per trip of $3.43 for Vancouver City 
residents only using the service (in previous years, the City pro- 
vided an annual grant) . 

It was noted from the report that the Society estimates it will 
provide 46,878 one way trips to eligible Vancouver residents in the 
calendar year 1978 and that the City's allocation for the remaining 
eight months of 1978 should be $121,129.00 with the first four 
months of 1978 funded by a grant of one-third of last year's grant 
or $55,291.00. 

During discussion, the Committee felt that the City should again 
request the Ministry of Municipal Affairs to contribute toward this 
service and also to ask that the Ministry of Hiunan Resources increase 
its financial contribution. It was noted that the Ministry of Muni- 
cipal Affairs had postponed a decision on contributing to the service 
pending the establishment of a proposed Provincial Transit Authority, 
but the Committee felt that handicapped persons would not be able to 
use normal mass transit facilities. 


Continued 
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Clause No. 1 Continued 

Following further discussion, it was 
RECOMMENDED 

A. THAT City Council approve a grant of $55,291.00 

to the B.C. Lions Society for the I.D. Transporta- 
tion Service for the period January 1st - April 
30th, 1978. 

B. THAT City Council agree to pay the B.C. Lions 
Society $3.43 per passenger trip for service 
provided to eligible residents of the City of 
Vancouver as outlined in the attached Operating 
Agreement; and that an amount of $121,129.00 be 
allocated for this purpose for the period May 1st 
- December 31st, 1978. 

C. THAT City Council approve the attached Operating 
Agreement with the B.C. Lions Society for Crippled 
Children for the period ending December 31st, 1978 
or such time as a new agreement is established. 

D. THAT the City of Vancouver again urge the Minister 
of Municipal Affairs to allocate funding towards 
the B.C. Lions Society for Crippled Children 
special transportation service for the disabled. 

FURTHER THAT the Minister of Human Resources be 
requested to increase his department's contribu- 
tion toward the cost of operating this transportation 
service for the disabled. 


FOX COUMCll ACTION SEE PA6E(S) 



CITY OF VANCOUVER 


SPECIAL COUNCIL - APRIL 20, 1978 
PUBLIC HEARING 

A Special Meeting of the council of the City of Vancouver 
was held on Thursday, April 20, 1978, at 7:30 p.m., in the 
council Chamber, for the purpose of holding a Public Hearing 
to amend the Zoning and Development By-law. 

PRESENT ; Deputy Mayor Bellamy 

Aldermen Brown, Ford, Gerard, Gibson, Har court, 
Puil and Rankin 

ABSENT: Mayor Volrich (Civic Business) 

Alderman Kennedy (Leave of Absence) 

Alderman Marzari 
CLERK TO THE COUNCIL; M. L. Cross 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Rankin, 
SECONDED by Aid. Gibson, 

THAT this Council resolve itself into committee of the Whole, 
Deputy Mayor Bellamy in the Chair, to consider proposed amendments 
to the Zoning and Development By-law. 

- CARRIED UN/^IMOUSLY 

To aid the public present for the Hearing, the Clerk to the 
Council read from the agenda that the Council had before it. 

l.(a) Area to the West of Quebec Street 
in the Vicinity of Terminal Avenue 

(b) Northwest corner of Main Street and 
Terminal Avenue 


(c) Text Amendment to Schedule C - 

Streets Requiring Landscaped Setbacks 

Two applications were received from Mr. Peter Watts on 
behalf of Ocean Construction Supplies Ltd. to rezone a portion of 
Lot A, D.L.'s 2037 & 2064, Amended Plan 5568 and a portion of 
Lot 6, D.L. 203 7, Plan 17093 (Area to the West of Quebec Street) 
and a portion of Lot 3, D.L. 2037, Plan 15505 (an area approximately 
12,000 square feet, being almost triangular in shape and having 
a frontage along Main Street from Terminal Avenue northerly of 
approximately 216 feet and a frontage along Terminal Avenue westerly 
of approximately 78 feet) . 

From: (RS-1) One Family Dwelling District 

TO: (M-1) Industrial District 

The applications were approved by the Director of Planning. 

A decision on the approval of these rezoning applications was 
deferred at a Public Hearing held on July 26, 1977, pending further 
negotiations between the Planning Department and Ocean Construction 
Supplies Limited. 


cont ' d 
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Clause No. 1 (a), (b) & (c) continued : 

The Director of Planning submitted an application for a 
Text Amendment to Schedule C - "Streets Requiring Landscaped 
Setbacks" to establish a 20 foot landscaped setback requirement 
on the west side of Main Street commencing at Terminal Avenue 
and continuing in a northerly direction for 541 "t feet. 

The Deputy Mayor called for speakers for or against the 
applications and no one appeared. 

MOVED by Aid. Rankin, 

THAT the foregoing rezoning applications and text amendment 
to Schedule C be approved. 


MOVED by Aid. Ford, 
SECONDED by Aid. Gibson, 

THAT the report of the Committee of the Whole be adopted, 
and the Director of Legal Services be instructed to prepare and 
bring in the necessary amendments to the Zoning and Development 
By- law . 


The Special Council Meeting adjourned at approximately 7:45 p.m. 


The foregoing are Minutes of the Special Council Meeting 
(Public Hearing) of April 20, 1978, adopted on May 2, 1978. 


- CARRIED UNANIMOUSLY 


COMM I TTEE OF THE WHOLE 


MOVED by Aid. Harcourt, 

THAT the Committee of the Whole rise and report. 


- CARRIED UNANIMOUSLY 


- CARRIED UNANIMOUSLY 
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CITY OF VANCOUVER 
SPECIAL COUNCIL MEETING 

A Special Meeting of the Council of the City of Vancouver 
was held on Thursday, April 20, 1978, in the Council Chamber, 
commencing at 7:45 p.m. 

PRESENT: Deputy Mayor Bellamy 

Aldermen Brown, Ford, Gerard, Gibson, 
Harcourt, Puil and Rankin 

ABSENT: Mayor Volrich (Civic Business) 

Alderman Kennedy (Leave of Absence) 
Alderman Marzari 

CLERK TO THE COUNCIL: D.II. Little 


C0I4MITTEE OF THE WHOLE 

MOVED by Aid. Ford, 
SECONDED by Aid. Gibson, 

THAT this Council resolve itself into Committee of the 
Whole, Deputy Mayor Bellamy in the Chair. 

- CARRIED UNANIMOUSLY 

DELEGATIONS 

1. West End Matters 

Three Standing Committee meetings have been held to discuss 
various West End matters: 

(a) Standing Committees on Planning & Development and 
Transportation on April 6, 1978, dealing with open 
space east of Denman Street and Traffic Scheme II. 

(b) Standing Committee on Transportation on April 6, 1978, 
dealing with Nelson Street - Operational Measures and 
Local Improvements. 

(c) Standing Committee on Transportation on April 13, 197 8, 
dealing with Pedestrian Crossing - Denman Street. 

Several delegations requested to appear before Council on 
these matters. 

Prior to hearing the delegations, the Deputy Mayor requested 
the officials to briefly describe the issues. 

Mr. D. Rudberg, Assistant City Engineer - Traffic, stated 
that in July, 19 74, Council approved Traffic Scheme II which 
proposed installation of eight traffic barriers east of Denman, 
one cul-de-sac, two street end closures, speed deterrent bumps 
and two-way traffic on Thurlow between Nelson and Pacific Streets. 
Traffic Scheme II was to achieve two of the West End Policy 
Guidelines i.e. through traffic will be eliminated from the West 
End and divert local traffic from residential streets to 
collector streets. 

In May, 1975, after considerable opposition from 415 Nicola 
Street residents and the Greater Vancouver Taxi Drivers' 
Employees Association, Council directed that the City not proceed 
with Traffic Scheme II. 

Mr. Rudberg noted that the traffic statistics have not 
changed significantly since 1974 and there is no need to do a 
further extensive study. 


cent ' d . . . . 
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DELEGATIONS (cont'd) 

West End Matters 
(cont'd) 

With respect to Nelson Street, Mr. Rudberg advised that 
the City Engineer had been instructed to investigate suitable 
locations for stop signs and other measures necessary to 
ensure primarily local use of Nelson Street and report to the 
Standing Committee on Transportation. The City Engineer 
reported three locations which had been found suitable for 
implementation to ensure local use of Nelson Street 

Nelson & Bute Streets ) . . . 

„ , r T r^±. J. \ 4-way stop signs 

Nelson & Nicola Streets ) f ^ 

Nelson & Denman Streets - left turn prohibition. 

The report also recommended that traffic volumes on Nelson and 
other streets be monitored to determine effectiveness and to 
determine what other additional measures would be necessary. 

The City Engineer reported to the Transportation Committee 
that 'pedestrian signals not be installed on the section of 
Denman Street from Davie to Robson Streets, but that painted 
lines be placed at Haro Street to assist pedestrians who choose 
to cross at this location'. After hearing delegations, the 
Committee recommended that a pedestrian actuated signal be 
installed at the Haro and Denman Streets intersection. 

Ms. B. Howard, Central Area Planning, noted that the joint 
Committees did not consider a Manager's report on the future 
use of the Roedde House, designated an "A" Category heritage 
building. She requested Council to include the question of the 
future use of and the costs of upgrading the Roedde House in the 
proposed development program for Nelson Park and Park Site 19. 

The following delegations were heard: 

Ms. C. Walker submitted a brief on behalf of the West End 
Traffic Committee (on file in the City Clerk's Office) 
recommending 

the installation of 4-way stop signs every second block 
from Chilco to Thurlow Streets. 

a 7 - 9 a.m. left hand turn prohibition be instituted 
for the full length of Denman from Robson to Davie 
Streets. 

left hand turn assist lights to facilitate easterly traffic 
movement from Denman at Robson and Davie Streets. 

Ms. Walker urged Council to approve the recommendations of 
the joint Committees with respect to open space east of 
Denman and Traffic Scheme II. 

Ms. M. Davis representing Gordon House Neighbourhood 
Services, supported the recommendations of the West End 
Traffic Committee and strongly urged Council to instruct 
officials to consult with residents in the future. 

Mr. S. Bourne, Community Council Association, suggested 
there was a need for more four-way stop signs. 

Ms. D. Lewis, West End Tenants' Association, supported the 
recommendations of the West End Traffic Council. 


cont'd. 




Board of Administration, November 27, 1970 .... (WORKS 


The Committee has applied for a gran^ equivalent to the rental 
charge. For the past eight years, Council has approved grants to the 
amount of the actual cost of in?intalnlng the festoons. 

I RECOMMEND that approxiina tely 700 ft. of festoon lights be rented 
to the 1970 Christmas Carol Ship Committee for $112. 

Submitted for Council's Consideration Is the request from the 1970 
Christmas Carol Ship Committee for a grant of up to $112 for rental of 
approximately 700 ft. of festoons. It may be that the actual cost to the 
City for handling the lights and replacing or repairing damaged lamps, 
sockets, etc., will amount to less than $112 In which case the rental charge 
and grant would be reduced correspondingly." 

Your Board RECOMMENDS the above-noted report of the City Engineer 
be adopted. 


6. Underground Utility Ducts across 77th Avenue 
at approximately 331 ft. and 540 ft. west of 
Oak Street 


"Ocean Cement Limited has requested permission to install one 
8-lnch diameter concrete duct, to contain communication cables and a 
pneumatic message system pipe, across 77th Avenue at approximately 
331 ft. west of Oak Street. The duct would connect their building north 
of 77th Avenue, on Lot D of the balance of Lots 16A, 17A, 32 and part of 
15A, D.L. 319, 323 and part of 324, with their building south-of 77th Avenue 
on Lot G of A, D.L. 319, 323 and part of 324. The Company also requests 
permission to install two 8-lnch diameter steel ducts, one to contain a 
2-inch diameter gas line and the other for future utility use, across 
77th Avenue at approximately 540 ft. west of Oak Street. These ducts would 
connect their building north of 77th Avenue on Lot 2 of Sub. of 3, Block Y, 
D.L. 318, with their building south of 77th Avenue on Parcel 1 of 1 and 2, 
Block Z, D.L. 318. 

I RECOMMEND approval on the following conditions: 

(a) All details of design and installation of the utility ducts 
to be satisfactory to the City Engineer. 

(b) An agreement satisfactory to the Corporation Counsel and the 
City Engineer be entered into. 

(c) Annual rental of $70.00 for street space occupied to be paid 
in accordance with the Encroachment By-law." 

Your Board RECOMMENDS the above-noted report of the City Engineer 
be adopted. 
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DELLGATIONS (cont'd) 

West Ena Hatters 
(cont'd) 


Ms. N. Tillson, Secretary to the Board, West End Conununity 
Centre Association, supported the West End Traffic Committee's 
recommendations and the joint Committees' recommendations for 
open space and Traffic Scheme II. Ms. Tillson stated mini- 
parks and open space are needed — playing fields and outdoor 
sports areas are inadequate. 

Mr. A. Camp, Greater Vancouver Taxi Drivers' Employees' 
Association, stated that the Association is trying to provide 
a service to the West End - an area that has a high concen- 
tration of senior citizens who are not within walking 
distance to public transportation. The necessary rerouting 
around traffic barriers will add to the cost of this 
service. A further study should be made — outside agencies 
such as taxi, fire and ambulance drivers should be consulted 
before any drastic changes such as mini-parks, barriers, 
etc . , are made . 

Mr. Wiles, a senior citizen, stated that too often small 
groups interfere with plans of the planners and engineers 
who are equipped to give us their knowledge — he urged 
Council to go along with the recommendations of their 
officials . 

The City Manager suggested that rather than have staff time 
spent on a comprehensive plan, it would be useful to have a 
survey done to see how many West End residents are willing to 
pay for their share of the mini-parks and open space. 

Following further discussion and questions put to the 
officials. Council considered the reports of the Standing 
Committees . 

STANDING COmiTTEE REPORTS 

(i) Joint Report of Standing Committees 
on Planning and Development and 
Transportation, April 6, 1978 

The Council considered this report which contains two 
clauses identified as follows: 

CI. 1: Open Space East of Denman Street 
CI. 2: Heritage Building - "A" Category, 
Roedde House, l4tl5 Barclay Street 

Clause 1 

MOVED by Aid. Harcourt, 

THAT recommendations B, C and D of the Committees contained 
in this Clause be approved, and recommendation A be amended and 
then approved as follows: 

"A. THAT the Park Board, in consultation with the Director 
of Planning, be requested to prepare a development 
programme for Nelson Park (Blocks 22 and 2 3) , and 
Park Site 19 (Block 45 at Nicola and Barclay) outlining 
phasing, funding and design concepts in consultation 
with appropriate civic departments and resident groups. 

FURTHER THAT the question of future use and costs of 
upgrading the Roedde House be included in discussions 
re development program for Park Site 19, and the 
Heritage Advisory Committee be consulted . 

- (Amended) 

cont'd. . . . 

(Underlining denotes amendment) 
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STANDING C0r4MITTEE REPORTS (cont'd) 

Joint Report of Standing Committees 
on Planning & Development and 
Transportation, April 6, 1978 (cont'd) 

Clause 1 (cont'd) 

MOVED by Aid. Puil in amendment, 

THAT recommendation C of the Committees contained in 
this Clause be deleted. 

- CARRIED 

(Aldermen Brown, Harcourt and Rankin opposed) 

MOVED by Aid. Harcourt in amendment, 

THAT the following be added as recommendation E: 

"E. THAT the City Engineer and the Director of Planning 
survey residents of the West End east of Denman 
Street with a view to obtaining their opinion on 
Traffic Scheme II and their willingness to pay 
their portion of the implementation of the open 
space, mini-park/pedestrian pathway scheme east 
of Denman Street." 

- CARRIED 

(Alderman Puil opposed) 

The motion of Alderman Harcourt, as amended this day, was 
put and CARRIED, and therefore, the amended recommendations as 
ipproved, read as follov/s: 

"A. THAT the Park Board, in consultation with the Director 
of Planning, be requested to prepare a development 
programme for Nelson Park (Blocks 22 and 23) , and 
Park Site 19 (Block 45 at Nicola and Barclay) outlining 
phasing, funding and design concepts in consultation 
with appropriate civic departments and resident groups. 

FURTHER THAT the question of future use and costs of 
upgrading the Roedde House be included in discussions 
re development program for Park Site 19, and the 
Heritage Advisory Committee be consulted. 

B. THAT the programme resulting from Recommendation A, be 
considered at a future joint meeting of the Planning 
and Development & Transportation Committees, to be 
followed by a public meeting in liie West End to obtain 
wider resident opinion. 

D. THAT preparation of a comprehensive plan for street 
closures/mini-parks and pedestrian pathways be deferred 
for a joint meeting of the Standing Committees on Planning 
and Development & Transportation with local residents. 

E. THAT the City Engineer and the Director of Planning survey 
residents of the West End east of Denman Street with a 
view to obtaining their opinion on Traffic Scheme II and 
their willingness to pay their portion of the implementation 
of the open space, mini-park/pedestrian pathway scheme east 
of Denman Street." 

(Alderman Puil opposed) 

Clause 2 

MOVED by Aid. Harcourt, 

THAT this Clause be received for information. 


- CARRIED UNANIMOUSLY 


Special Council, April 20, 1978 . 

STANDING COMMITTEE REPORTS (cont'd) 

(ii) Report of Standing Committee 
on Transportation, 
April 6, 1978 

Nelson Street - Operational Measures 
and Local Improvements (Clause 1) 

MOVED by Aid. Rankin, 

THAT recommendations A, B, C and D of the Committee 
contained in this Clause be approved. 

- (Carried) 

(Aldermen Harcourt and Puil opposed to recommendation A) 

MOVED by Aid. Harcourt in amendment, 

THAT recommendation A of the Committee contained in this 
Clause be amended to read as follows: 

"THAT four-way stop signs be installed at the following 
intersections : 

(i) Nelson and Bute Streets 
(ii) Nelson and Broughton Streets 
(iii) Nelson and Cardero Streets 
(iv) Nelson and Chilco Streets." 

- LOST (Tie Vote) 
(Aldermen Brown, Ford, Gerard and Puil opposed) 


MOVED by Aid. Ford in amendment, 

THAT recommendation A of the Committee contained in this 
Clause be amended to read as follows: 

"THAT four-way stop signs be installed at the following 
intersections: 

(i) Nelson and Bute Streets 
(ii) Nelson and Cardero Streets." 

- LOST 

(Aldermen Brown, Gerard, Gibson, Harcourt, Puil, Rankin 
and the Deputy Mayor opposed) 

The motions to amend having lost, the motion by Alderman 
Rankin was put and CARRIED. 


(iii) Report of Standing Committee 
on Transportation, 
April 13, 1978 

Pedestrian Crossing - Denman 
Street (Clause 1) 

MOVED by Aid. Harcourt, 

THAT the recommendation of the Committee contained in 
this Clause be approved. 

- CARRIED 


(Alderman Puil opposed) 
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CITY MANAGLR'S RE^PORTS 


Local Improvements on the 
'Initiative Principle' 

MOVED by Aid. Puil, 

THAT the recommendations of the City Manager contained in 
his report dated April 7, 197 8, be approved. 


MOVED by Aid. Ford, 
SECONDED by Aid. Harcourt, 

THAT the report of the Committee, of the Whole be adopted. 


The Special Council adjourned at approximately 9:30 p.m. 


The foregoing are Minutes of the Special Council Meeting 
of April 20, 1978, adopted on May 2, 1978. 


- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
r^AJORITY 


COMMITTEE OF THE WHOLE 


MOVED by Aid. Gibson, 

THAT the Committee of the Whole rise and report. 


- CARRIED UNAl^IMOUSLY 


- CARRIED UNANIMOUSLY 



DEPUTY MAYOR 



REPORT TO COUNCIL 

JOINT MEETING OF THE 
STANDING COMMITTEES OF COUNCIL 
ON 

PLANNING AND DEVELOPMENT & TRANSPORTATION 


APRIL 6, 1978 


A joint meeting of the Standing Coitunittees of council on 
Planning and Development & Transportation was held in the No. 1 
Committee Room, Third Floor, City Hall, on Thursday, April 6, 
1978 at approximately 1:30 p.m. 

PRESENT : Alderman Harcourt, Chairman 

Alderman Bellamy 
Alderman Brown 
Alderman Ford 
Alderman Kennedy 
Alderman Puil 

ABSENT : Alderman Gerard 

Alderman Gibson 

CLERK TO THE 

COMMITTEE : M. L. Cross 


RECOMMENDATION 

1. Open Space East of Denman Street 

The Committees considered a report of the City Manager 
dated March 23 , 1978 (copy circulated) / forwarding a report 
of the Director of Planning dated March 23, 1978 (on file in 
the City clerk's office). 

The following organizations and individuals submitted 
briefs (on file in the City Clerk's office): 

West End Community Association 

West End Traffic Committee 

West End and Downtown Ratepayer's 

community Association 
Vancouver Bicycle Club 
Ms. Nancy Tillson 
Mrs. N. Freeman 
Mrs. R.B. Jensen 


Ms. B. Howard, Central Area Planning, advised that in 
December, 1977, Coiincil approved further consultation with 
local residents. City Engineer, Director of Finance, Fire Chief 
and Park Board in response to an information report by 
the Director of Planning reporting preliminary support 
by residents for implementation of planned neighbourhood 
park space, mini-parks and Traffic Scheme II east of Denman 
Street. 


The purpose of the present report is to provide an 
analysis of the three elements of Open Space East of Denman, 
report the results of additional consultation with residents 
and recommend the preparation of a comprehensive plan for the 
area east of Denman Street. 


cent ' d 
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Clause No. 1 continued ; 

Ms. Howard outlined the current status of planned 
neighbourhood parks on Blocks 45, 22 and 23, noting that an 
information report on the Roedde House, designated an "A" 
Category heritage building located on Block 45, was deferred 
for consideration at the same time the report on open space 
is being considered. 

Several meetings have been held with representatives of 
West End Community Organizations to discuss open space east 
of Denman Street, indicating a strong concern by the majority 
to implement planned neighbourhood park space as soon as 
possible to meet the current needs of residents. 

A comprehensive concept plan, dealing with the implementation 
of planned park space east of Denman should now be prepared 
in consultation with local residents, the Superintendent of 
Parks, and the Supervisor of Properties, taking into careful 
consideration the present need for additional neighbourhood 
park, the relocation needs of existing residents on planned 
park space, and the availability of funding for further 
acquisition and the development of planned parks. The possi- 
bilities of developing portions of Block 23 and/or Block 45 
prior to full block development should be considered in order 
that residents on planned park space may be relocated over 
time as vacancies beccime available elsewhere, while providing 
usable open space in the interim. 

In October, 1973, the West End open space consultant 
submitted a report , "Open Space - A Policy Outline for the 
West End " which presented planning principles and criteria 
to be used as a basis for implementation of mini parks and 
pedestrian pathways west of Denman and provided guidance for 
the preparation of a similar open space policy east of Denman 
Street. 

In July, 1974, Council approved Traffic Scheme II which 
proposed the installation of eight additional barriers east 
of Denman, one cul-de-sac, two street-end closures, speed 
deterrent bumps and two-way traffic on Thurlow between Nelson 
and Pacific. Speed deterrent bumps have been implemented 
and two traffic barriers were installed as part of the West 
of Denman barrier installation. 

Traffic Scheme II was to achieve the following objectives: 

(1) Implement Policy Guideline #8 (adopted by 
Council in 1972) : "divert local traffic from 
residential streets to collector streets" , and 

(2) Anticipate and provide necessary experience 
for the future development of mini-parks. 

In May, 1975, Council received considerable opposition 
to Scheme II from 415 Nicola Street residents and the Greater 
Vancouver Taxi Drivers Employers' Association. The residents 
were concerned that the reclassification of Nicola as a "local 
collector" would result in heavy use by non-local through 
traffic. Council directed that the City not proceed with 
Traffic Scheme II. 


cent 'd 
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Clause No, 1 continued : 

In accordance with an existing Council policy (approved 
1975) to "investigate with residents the desirability of 
mini-parks and pedestrian pathways east of Denman Street and 
south of Davie Street" , staff have consulted with representatives 
of West End community organizations who have expressed 
support for mini-parks involving street closures and a pedes- 
trian pathway system east of Denman Street, preceded by the 
installation of additional traffic barriers. 

Council's endorsation is requested for the preparation of 
modifications to Traffic Scheme II along with a co-ordinated 
mini-park and pedestrian pathways concept plan for the area 
east of Denman Street. The concept plan should be accompanied by 
projected costs and funding based on the Local Improvement 
procedure. 

Ms. Howard advised that a pedestrian pathway system east 
of Denman should be considered on its own merit with or without 
the street closures and mini-parks. Such a system would 
involve improved sidewalks linking community facilities, 
shopping areas and planned and existing park space. Improve- 
ments would include additional boulevard planting, the installa- 
tion of some public seating and additional lighting. If 
implemented, this should be co-ordinated with normal curb 
and sidewalk improvements east of Denman as scheduled by the 
City Engineer. 

With respect to modifications to Traffic Scheme II, 
Mr. D. Rudberg, Assistant Engineer-Traffic, advised that 
traffic counts throughout the area indicate that local traffic 
patterns have not changed significantly since 1974. Some 
peak volumes have been reduced since the Sihithe-Nelson couplet 
was installed. There is no justification at this time for a 
new review of Traffic Scheme II as a great deal of time was 
spent on the previous review and traffic conditions in the 
area east of Denman have not changed significantly since that 
time. He stated that the Engineering Department agreed with 
the pathway study, done on its own. 

Mr. E. West advised that the approved Five Year Plan 
funding does not have sufficient money to do the necessary 
street works. While property owners pay the increased cost 
of installing special sidewalks and pathways, the increased 
maintenance costs are borne by the City. These costs are 
skyrocketing. 

In answer to a question of the approximate costs for 
mini-parks and pathways east of Denman, the City Manager 
estimated $500,000 to the City and $1,000,000 to property 
owners with the maintenance being a City charge. 

Assistant Fire Chief , R. Enman, advised that the Fire 
Chief would agree to barriers that would restrict the flow of 
traffic but which fire apparatus could drive over. He noted 
that when you slow down access for fire apparatus you are 
delaying service. With the newer larger vehicles, manoeuvre- 
ability is decreased. 


cont 'd 
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Clause No. 1 continued ; 

The Director of Planning recommended: 

"(1) That the Park Board, in consultation with the 
Director of Planning, be requested to prepare 
a development program for Nelson Park (Block 
22 and 23) , and Park Site 19 (Block 45 at Nicola 
and Barclay outlining phasing, funding, and design 
concepts in consultation with appropriate civic 
departments and resident groups. 

and simultaneously, 

(2) That the Director of Planning and City Engineer 
be instructed to prepare modifications to Traffic 
Scheme II and a comprehensive plan for street 
closures/mini-parks, and pedestrian pathways 
east of Denman in consultation with local resi- 
dents, the Board of Parks and Recreation, the 
Fire Chief, and the Director of Finance. 

(3) That the completed work resulting from Recom- 
mendations 1 and 2 be considered at a future joint 
meeting of the Planning and Development & Transpor- 
tation committees, to be followed by a public 
meeting in the West End to obtain wider resident 
opinion . " 

The City Manaqer recommended approval of recommendations 
fl> and (3) and in view of the Engineering Department comments 
submitted recommendation (2) for the consideration, of the 
Committees. He suggested that the extra study should not be 
authorized and expectations of residents should, not be raised 
unless Council feels that the property owners will be willing 
to pay for the street closures, mini-parks and pedestrian 
pathways east of Denman and therefore decides to proceed with 
a modified Traffic Scheme II. 

The following persons appeared as delegations: 

Mr. J. Arnaud, West End Community Council Association , 
stated the increased traffic is not local traffic but 
through traffic from the Downtown. Traffic Scheme II 
should be implemented. As a property owner he is willing 
to pay his share of mini-parks and sidewalks. 

Mrs. C. Walker, on behalf of the West End Traffic 
Committee . requested that open space and modified 
Traffic Scheme II be implemented as soon as possible. 
She advised that the residents are not asking for special 
funding; they will support and pay for mini-parks, etc. 
on the initiative. The Committee urged that the entire 
traffic sections of the West End Guidelines be brought 
before West End residents and Council for early con- 
sideration and implementation. 

Mr. C. Gar side , agreed with the City Engineer that a 
major study has been done and there is no need to redo 
the study - Traffic Scheme II should be implemented. 
Mini-parks could be paid for on the same formula as west 
of Denman. 

Ms. Debra Lewis, West End Tenants Association , concurs 
with the West End Traffic Committee brief that Traffic 
Scheme II be revived. 


cont 'd 
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Clause No. 1 continued ; 

Mr. S. Bourne, West End Community Association 
spoke in favour of Traffic Scheme II. 

Ms. N. Tillson stated that living conditions in many 
parts of the West End are becoming intolerable due 
to noise, fumes and frequency of vehicular traffic. 
She supported the West End Traffic Committee's request 
that the West End traffic guidelines be brought before 
West End residents and Council. 

Ms. M. Courvoisier stated that more park space is needed 
to improve the livability of the residential neighbour- 
hood. She stated that the recommendations from staff are 
delaying tactics. There is no more study needed — just 
implementation . 

The Chairman indicated that this matter would be the 
subject of a public meeting in the West End and requested that 
the remainder of the speakers present their views at that time, 
as there was not much time left for the joint Committees to 
discuss the report. 

Members of the joint Committees discussed the Manager's 
report and asked questions of the delegations. The joint 
Committees felt there should, not be extensive surveys carried 
out at this time. They would like information on costs and 
whether the property owners would be willing to pay their 
share. The delegations were enthusiastic about paying their 
share but what about the other property owners. 

RECOMMENDED 

A. THAT the Park Board, in consultation with the 
Director of Planning, be requested to prepare a 
development programme for Nelson Park (Blocks 22 and 
23) , and Park Site 19 (Block 45 at Nicola and 
Barclay) outlining phasing, funding, and design 
concepts in consultation with appropriate civic 
departments and resident groups. 

B. THAT the programme resulting from Recommendation A, 

be considered at a future joint meeting of the Planning 
and Development & Transportation Committees, to be 
followed by a public meeting in the West End to 
obtain wider resident opinion. 

C. THAT the Director of Planning and City Engineer 
be instructed to prepare modifications to Traffic 
Scheme II and report back. 

D. THAT preparation of a comprehensive plan for street 
closures/mini-parks and pedestrian pathways be deferred 
for a joint meeting of the Standing Committees on 
Planning and Development & Transportation with local 
residents . 

(Aldermen Kennedy and Puil wished to be recorded as 
opposed to Recommendation C.) 


2. Heritage Building - "A" Category - 
Roedde House - 1415 Barclay Street 

This item was deferred due to lack of time. 


The meeting adjourned at approximately 3:40 p.m. 

FOR COUNCIL ACTION SEE PAGE(S) Il^tfl] 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON 

TRANSPORTATION 


April 6, 1978 

A meeting of the Standing Committee of Council on Transportation 
was held on Thursday, April 6, 1978, in the No. 1 Committee Room, 
Third Floor, City Hall, at approximately 3:50 p.m. 

PRESENT: Alderman W. Kennedy, Chairman 

Alderman D. Bellamy 
Alderman M. Ford 

ABSENT: Alderman M. Harcourt 

Alderman H. Rankin 

COMMITTEE CLERK: J. Thomas 


RECOMMENDAT ION : 

Nelson Street - Operational Measures and 
Local Improvements 

The Committee at its meeting on September 15, 1977, when 
considering the long term use of Nelson Street and its role within the 
context of the West End Plan and Downtown traffic system, recommended, 
and Council subsequently approved on September 27, 1977, as follows: 

A. That the City Engineer be instructed to investigate 
suitable locations for stop signs and other measures 
necessary to ensure primarily local use of Nelson Street 
for report back to the Committee. 

B. That the City proceed to initiate a local improvement 
project on Nelson Street from Jervis Street to Bidwell 
Street. 

C. That West End Community Council be informed when the 
City Engineer's report is brought back to the Committee. 

Before the Committee for consideration this day was a Manager's 
Report dated February 27, 1978, (circulated) in which the City 
Engineer evaluated three locations which had been found suitable 
for implementation of measures to ensure primarily local use of 
Nelson Street; namely. Nelson and Bute Streets/Nelson and Nicola 
Streets (4-way stop signs) and Nelson and Denman Street (left turn 
prohibition) . The report also recommended traffic volumes on Nelson 
Street and other streets be monitored to determine the effectiveness 
of the measures proposed and the necessity of implementing additional 
measures 

The choice between "On the Initiative" and "On Special Grounds" 
Local Improvement procedures for advancing the paving of Nelson 
Street was presented for the Committee's consideration. 

The report contained comments of the Director of Planning who 
referred to the proposed paving of Nelson Street and urged appropriate 
measures be implemented to ensure primarily local use. 

Also noted by the Committee were the following briefs (on file 
in the City Clerk's Office): 

a) Carole and Reginald Walker, on behalf of Nelson Street 
residents (signatories to Notice of Objection to Local 
Imrpovement Project No. 440/7) 

b) Mr. Chris Garside, West End Traffic Committee 

c) Dr. R. Woodhead, President, West End Community 
Centre Association 

Cont'd . . . 
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RECOMMENDATIONS : 


7. Methods for Reducing Air Pollution 
Caused by Motor Vehicles 

The City Engineer reports as follows: 

"In October, 1969, City Council authorized the City Engineer 
to convert two trucks to propane fuel for the purpose of 
evaluating its feasibility: 

(a) in reducing pollution, 

(b) in reducing costs, 

(c) as a practical fuel for use under Vancouver 
climatic conditions. 

These trucks have now been operating since November, 1969, 
and operating experience and data have been acquired. In 
addition, a careful review has been made of available liter- 
ature on other studies being carried out in America, particu- 
larly from the point of view of the effects of propane on 
pollution since local capability for such an evaluation is 
limited . 

Included in this evaluation of propane were other possible 
fuels which could reduce pollution as well as certain fuel 
additives. This was included to provide a comparison of 
both pollution abatement effectiveness as well as cost 
reduction. A technical report on the findings of this study 
is available for Members of Council in the City Clerk's 
Office. 

The report concludes that: 

i) It is feasible to use propane fuels in the Citv of 
Vancouver in that no operating difficulties such as 
freezing were experienced. 

ii) As compared to gasoline, propane, natural gas and 
diesel oil fuels all provide some reduction in 
pollution. There is complex variation in the 
reduction of certain emission components among the 
various fuels as shown in Tables 6 and 7 (pages 21 
and 22) of the technical report. None of the fuels 
is completely pollution free. 

iii) Calculations based on City of Vancouver experience 

so far indicate that only diesel fuel is more economic 
than gasoline. The possibility exists that propane 
or natural gas may be more economic in the long run 
because of reduced maintenance costs, but experience 
during the period of the test has shown no significant 
difference in this regard. The report, therefore, 
concludes that tests should continue on the two 
vehicles now converted to propane for the life of these 
vehicles so that the longer-range effects on mainten- 
ance can be determined. 

iv) Recent and proposed changes in federal legislation 
are causing vehicle manufacturers to carry out design 
changes which will significantly reduce emissions. 

In these circumstances, major expenditures for con- 
versions from gasoline to other fuels should be 
delayed . 
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Local Improvements 

d) Nancy L. Tillson, resident 

e) Stephen Grant, Vancouver Bicycle Club 

Traffic aspects of the report were reviewed by Mr. D. Rudberg, 
Assistant City Engineer - Traffic Division, who explained the 
rationale for the recommendations regarding the installation of the 
4-way stop signs and the left turn prohibition. It was felt the 
traffic situation should be monitored to ensure proper results are 
being met. 

Mr. E. West, Assistant City Engineer - Streets Division, 
discussed with the Committee the Local Improvement procedures 
necessary to advance the paving of Nelson Street and displayed 
photographs depicting the badly worn surface of the roadway. 
Mr. West advised the street had originally been paved in 1906, at 
which time the pavement was expected to have a life of ten years. 
Nelson Street in its present condition was one of ninety-six streets 
in the City graded 4, a rating denoting streets with the worst paving 
conditions. Maintenance costs were excessive and it was felt the 
street was far beyond the point where it could be maintained 
adequately. 

The Committee heard representations from the following, who 
had submitted briefs: 

- Mrs. Carole Walker, on behalf of residents of Nelson Street, 
expressed concern that improvements on Nelson Street would 
encourage more through traffic. Mrs. Walker urged the Committee 
adopt the following recommendations: 


(a) The Standing Committee on Transportation and 
City Council take this matter out of the hands 
of the Engineering Department and instruct 
that department to place four-way stop signs 

at the intersections of Chilco and Nelson Streets, 
Cardero and Nelson Streets, Broughton and Nelson 
Streets, and Bute and Nelson Streets; and, 

(b) That six months after City Council instructions 
have been carried out a Local Initiative be 
re-submitted to property owners on Nelson Street; and, 

(c) That under no circumstances the Engineers attempt to 
circumvent adequate traffic control measures on 
Nelson Street be considered and therefore that the 
Engineer's "on special grounds" solution to his 
problem not be considered; and, 

(d) That left turn assist lights be installed at 

the intersections of Denman and Robson and Denman 
and Davie Streets. 


- Ms. Nancy Tillson, West End Community Centre Association, 
supported Mrs. Walker's recommendations and advised the 
Association was keenly interested in the quality of life in 
the West End and felt there was an apparent lack of concern 
domonfitra ted hy civic staff in the report before the 
Committee. 

Ms. Maxine Davis, Gordon House Board of Management, referred 
to the long history of her Board's concerns about traffic 
safety on Nelson Street dating back to 1961. 
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- A West End resident questioned the Engineering staff about 
ultimate plans for Nelson Street. Mr. Rudberg stated Nelson 
Street west of Thurlow would remain a neighbourhood collector 
street - the City had no plans to upgrade it to an arterial. 
Through traffic would be discouraged. 

- Mr. Chris Garside, West End Traffic Committee, stated he 
felt a vote by the Committee to commence paving 'on special 
grounds' would be undemocratic as it would not reflect the 
wishes of the residents. 

- A West End resident representing cyclists referred to motorists' 
violations of traffic regulations and requested stepped-up 
enforcement to protect pedestrians and cyclists. 

Following further discussion, it was 
RECOMMENDED, 

A. THAT four -way stop signs be installed at the 
following intersections: 

i) Nelson and Bute Streets; 
ii) Nelson and Nicola Streets. 

B. THAT south bound left turn prohibition, 7:00 a.m. to 
9:00 a.m. be installed at the intersection of Nelson 

and Denman Streets and that the installation be monitored 
by the City Engineer for report back to the Transportation 
Committee. 

C. THAT traffic volumes on Nelson Street and other streets 

in the West End be monitored to determine the effectiveness 
of the above measures and the necessity of implementing 
any additional measures. 

D. THAT the paving of Nelson Street be advanced as a Local 
Improvement Project 'On the Initiative'. 

- CARRIED 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON 

TRANSPORTATION 


April 13, 1978 

A meeting of the Standing Committee of Council on Transportation 
was held on Thursday, April 13, 19 78, in the No. 1 Committee Room, 
City Hall, at approximately 3:30 p.m. 

PRESENT: Alderman W. Kennedy, Chairman 

Alderman D. Bellamy 

Alderman M. Ford 

Alderman M. Harcourt 

Alderman H. Rankin 

COMMITTEE CLERK: J. Thomas 


RECOMMENDAT ION : 


Pedestrian Crossing - Penman -Street 

The Committee had for consideration a Manager's Report dated 
February 20, 1978, (circulated) in which the City Engineer examined 
pedestrian crossing safety conditions on Denman Street from Robson 
to Davie, with particular emphasis on the intersection of Denman and 
Haro Streets. 

The report outlined existing conditions and detailed a traffic 
engineering analysis which included studies of pedestrian crossings 
to determine the extent of pedestrian crossing difficulties, accident 
status, street capacity, and walking considerations. Based on this 
analysis the report concluded that application of Council's traffic 
signal warrant indicated additional pedestrian crossing signals not 
be installed along the section of Denman between Davie and Robson. 
The report cited the following reasons for this decision: 

1. All locations were within 300 feet (92 m) of an 
existing signal; 

2. It takes only two minutes of extra time to cross 
at adjacent signals; 

3. A signal would result in additional trips diverted 
through the residential areas; 

4. The accident rates are not high relative to other 
similar locations in the City and the signalized 
locations in the area do not have improved accident 
experience. 

To improve pedestrian crossing conditions during times of 
backup, it was proposed that painted lines be placed at the 
intersection of Denman and Haro Streets to show the location of 
pedestrian crossing points and also indicate to motorists an area 
to be kept clear of stopped vehicles. 

The report included the comments of the Director of Planning who 
expressed concern and pointed out the block on the east side 

of Denman between Haro and Barclay Streets served as a social centre 
for the entire West End community. Major pedestrian traffic generators 
were the West End Community Centre, offering a variety of daily 
activities and programs for all ages; the King George Secondary 
School, and the Bay Theatre. The area west of Denman contained the 
highest proportion of seniors of any area in the West End, i.e. 33%, 
many of whom utilized the Community Centre crossing at the Denman/ 
Haro intersection. 

Mr. D. Rudberg, Assistant City Engineer - Traffic Division, 
reviewed the report with the Committee and pointed out that 
pedestrian crossing counts at Haro, Barclay, Comox and Pendrell 
indicated a need for signals. However, the policy adopted by Council 
stated that pedestrian signals should not be installed within two 
blocks of an existing signal. Therefore, on that basis, signals 
would not be installed at any location as there were signalized 
crossings on Denman within one block of all unsiqnalized crossings. 
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Pedestrian Crossing - Penman Street (Cont'd) 


The Chairman recognized the presence of representatives of a 
number of West End organizations and invited the delegations to 
address the Committee. Representations were received from the 
following: 

- Paul Dampier, Recreation Co-ordinator , West End Community 
Centre (brief filed) advised the Centre with its varied 
activities exerted a magnetic attraction to West End residents, 
cutting across all age barriers. The intersection at Haro 
and Denman was the one most people found convenient and was 
used by young and old alike. 


Nancy Tillson, West End Community Centre Association (brief 
filed) referred to a petition with over 800 signatures 
submitted to the City Engineer in April, 1977 in support of 
a marked crosswalk or a pedestrian signal at Haro and Denman. 
A recent count of pedestrians at the intersection undertaken 
by concerned residents showed that on a Thursday, between 
12:00 noon and 1:00 p.m., 200 people used the crossing; on a 
Sunday between 3:00 p.m. and 4:00 p.m., 300 crossings were 
recorded. 


Tony Garside, resident, stated the intersection was one of the 
most heavily used in the West End. There were 12,000 members 
of the Community Centre and the library located in the Centre 
had 7,600 registered users. In addition, the King George 
Secondary School, with over 500 students, was also located close 


Joe Arnaud, Vancouver Bicycle Club, (brief filed) felt a 
pedestrian signal at Denman and Haro would not result in 
increased traffic on residential streets because barriers at 
Pendrell/Bidwell and Cardero/Haro would act as an effective 
deterrent. 


- Mr. W.S. Adams, West End and Downtown Ratepayers Association, 
(brief filed) supported the installation of a pedestrian 


Carole Walker, West End Traffic Committee (brief filed) 
referred to a day-long pedestrian count (circulated) conducted 
on Thursday, March 30, 1978, and Sunday, April 2, 1978. The 
count showed between 7:00 a.m. and 10:00 p.m. on March 30, 1978, 
2,283 people crossed at Haro/Denman and 2,525 at Barclay/ 
Denman; on April 2, 1978, the count was 1,864 and 1,575 
respectively. 

- Maxine Davis, Gordon House Board of Management, (brief filed) 
pointed out 33% of the people residing west of Denman were 
senior citizens who utilized community facilities on the east 
side of Denman. 

Following discussion the Committee 

RECOMMENDED, 

THAT a pedestrian actuated signal be installed at the 
intersection of Haro and Denman Streets. 


by. 


signal. 


CARRIED UNANIMOUSLY 


The meeting adjourned at approximately 4:20 p.m. 


* * * * 
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MANAGER'S REPORT 


April 7th, 1978. 
TO: Vancouver City Council 

SUBJECT: Local Improvements on the "Initiative Principle" 

CLASSIFICATION: RECOMMENDATION * 

The City Engineer reports as follows: 
" First Step 

As required by the Local Improvement Procedure By-law, projects for the following 
improvements are advanced to Council on the 'Initiative Principle': 

Pavements & Curbs, Arterial Streets 

- Boundary Road, West Roadway , from the Lougheed Highway to 60 ft. north 
of the B.N.R. right-of-way on the west side and from Charles Street 

to the B.N.R. right-of-way on the east side. 

This section of Boundary Road is a busy arterial in an industrial 
area. The east roadway is fully developed and curbed at 35 feet 
from its northerly end to Grandview Highway. This project will 
complete the development of the west roadway to match, from its 
northerly end to south of 29th Avenue. New curbs will provide better 
pavement definition; paving will include the parking lane and a 
left-turn bay at Lougheed Highway. 

- Nootka Street and Earles Street , from 25th Avenue to Duke Street on 
the west side and to the Lane North of Kingsway on the east side. 

This project will improve this street to secondary arterial status, 
thus providing improved level of service for the transit route. New 
42-foot pavement and curbs will improve the street and reduce main- 
tenance, and tie in to the improvement of 22nd Avenue. 

- 22nd Avenue from Nanalmo Street to Renfrew Street 

22nd Avenue serves a collector function for the neighbourhood, and is 
used as a transit route for a portion of its length. Because of the 
wide street allowance, a centre boulevard separating two 24-foot 
pavements is proposed, which will contribute to the appearance of 
the street and neighbourhood. 

- 4th Avenue from Highbury Street to Alma Street 

This is a one-block portion of the Five Year Capital Plan Project 
from Alma to Trimble. This street is a transit route and a major 
access route to U.B.C., and serves Jericho Park as well. This one- 
block project with a 60-foot pavement will provide Improved turning 
facilities at Alma, and upgrade the present poorly defined pavement. 
This will not influence the decision to be made subsequently on the 
access route to Jericho Park. 

Pavements & Curbs, Higher Zone 


- Nelson Street from Bidwell Street to Jervis Street 

The existing roadway on Nelson Street is very old and in very poor 
condition, and cannot be adequately maintained. The new pavement will 
be the same width as at present, in accordance with the West End Traffic 
Plan. This project has been discussed with representatives of the West 
End, who agree with it, provided that stop signs and other measures are 
installed consistant with its classification as a local distributor 
street. 

- Nicola Street from Beach Avenue to Pendrell Street 

Pavement and curbs are considered necessary because of the deteriorated 
condition of the existing surface, and high maintenance costs. The new 
pavement will be installed without affecting the existing trees. 


cent 'd 



- 2 - 


Pavements & Curbs, Higher Zoned (cont'd) 


- Arbutus Street from 4th Avenue to 7th Avenue 

This street, presently curbed at 27 feet, was designated a collector 
under the Kitsilano Arterial Traffic Plan arising from the Local Area 
Planning Process. The proposed 32-foot pavement is in accord with 
this plan, and will provide better access to 4th Avenue and to Broadway, 
both of which are signalized at Arbutus. 

- Valley Drive from Eddington Drive to McMullen Avenue on the west side 
and from Eddington Drive to the N.P.L. of Lot B, D.L. 526, Plan 16644 
on the east side. 

A petition in 1977 obtained a sufficient number of signatures but 
lacked property value - one owner with only a 25-foot access corridor 
to Valley Drive has more property value than all the others, and did not 
support the petition. It is being advanced on the Initiative to over- 
come this anomaly. A 32-foot pavement is proposed. 

- Valley Drive, West Side only from King Edward Avenue to McMullen Avenue 

Curbs were installed on the east side of this project in 1973. This 
work logically ties in with the above project and would complete the 
improvements on Valley Drive from King Edward to Eddington Drive. 

- 8th Avenue from Oak Street to Ash Street 

The Fairview Slopes Policy Plan called for physical improvements to 
streets, most of which are presently in very poor shape. This project 
will serve new developments along Broadway, and the 36-foot pavement 
width is in accordance with the local area plan. 

- Wallace Street from 2nd Avenue to 4th Avenue 

New senior citizens and condominium complexes in this area have in- 
creased traffic circulation; and requests have been received for this 
street improvement. The improvement consists of curb and gutter and 
a 36-foot pavement. 

- Ontario Street from 7th Avenue to 8th Avenue 

This is an industrial street, petitions for the paving of which have 
not been successful due to turnover in property ownership and absentee 
owners. Improvement consists of a 40-foot pavement and curb and gutter. 

Capital Funds 

Funds for the City's Share of these projects is provided in 1978 and 
prior Basic Capital Budgets (Five-year Plan) . Application have been made 
for Provincial Revenue Sharing on Boundary Road, 4th Avenue and 22nd 
Avenue but pending a decision on these applications, the projects will be ' 
fully funded from Basic Capital. Similarly we expect Burnaby to share the 
Boundary Road project as in the past, but pending their formal agreement 
it will be fully funded from Basic capital. 

Note re Nelson Street Project 

The Standing Committee on transportation has considered a Manager's Report 
on Operational Measures and Local Improvements on Nelson Street and will be 
recommending to Council that the paving be advanced 'on the initiative'. 
Approval of this present re#)rt will implement that recommendation. We 
would have preferred to have the operational (traffic) measures in place 
longer before the paving is presented to the Property Owners but the 
present group of projects is the last which will be advanced for construction 
this year. 
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Second Step 

The Director of Finance submits the following report on the financial arrange- 
ments: 

"In accordance with the provisions of the Local Improvement Procedure By-law, I am 
submitting the City Engineer's report dated April 7, 1978. 

The estimated total cost of these improvements is $1 164 568 and the City's share 
of the cost is $794 240. 

I have to report that the necessary financial arrangements can be made to carry 
out this work, subject to approval of the 1978 Streets Basic Capital Budget." 

The City Manager has decided that it is desirable to undertake the projects 
referred to and RECOMMENDS that: 

(a) The reports of the City Engineer and Director of Finance be adopted 
together with the details of the Second Step Report on file in the City 
Clerk's Office. 

(b) The City-owned parcels shown on the list attached to the detailed Second 
Step Report for the Local Improvement Projects be declared assessable. 

(c) The Court of Revision for the projects listed above be held at 7:30 P.M. 
on Thursday, June 22, 1978. 


FOR COUMOl ACTION SEE PA6E(S) 


CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 


A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, May 2, 1978, in the Council Chamber, 
commencing at 2:00 p.m. 


PRESENT ; Deputy Mayor Ford. 

Alderman Bellamy, Brown, Gerard, 

Gibson, Harcourt, Marzari, 
Puil and Rankin. 


ABSENT ; Mayor Volrich (on Civic Business) 

Alderman Kennedy (Leave of Absence) 

CLERK TO THE COUNCIL ; D.H. Little 

PRAYER 

The proceedings in the Council Chamber were opened with 
prayer, offered by the Civic Chaplain, the Reverend Demetrios 
Partsafas of St. George's Greek Orthodox Church, Vancouver. 


' IN CAMERA ' MEETING 

The Council was advised there were matters to be considered 
'In Camera' later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Rankin 
SECONDED by Aid. Brown 

THAT the Minutes of the following meetings, be adopted: 

Special Council (Public Hearing) - April 15, 1978 
Regular Council (Except 'In Camera') - April 18, 1978 
Special Council (Public Hearing) - April 20, 1978 
Special Council Meeting - April 28, 1978. 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Puil 

THAT this Council resolve itself into Committee of the 
Whole, Deputy Mayor Ford in the Chair. 

- CARRIED UNANIMOUSLY 


REPORT REFERENCE 

1. City of Vancouver Financial Statements - 
Year Ending December 31, 1977 

Council received a report reference from Mr. R. A. Shaw, 
representing Thorne, Riddell & Co., the City's External Auditors, 
who reviewed the City's Financial Statement for the year ending 
December 31, 1977. 

MOVED by Aid. Rankin 

THAT the report from the External Auditors, and the Financial 
Statements for the City for the year ending December 31, 1977, be 
received. 

- CARRIED UNANIMOUSLY 
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REPORT REFERENCE 


2 . City of Vancouver Brief to the 
Provincial Regional District 
Review Committee. 


Council considered a report dated April 25, 1978 from the 
City Manager, in which the Director of Planning presented a 
draft brief for submission to the Regional District Review 
Committee. The report outlined the background on the appoint- 
ment of the Review Committee as well as its terms of reference. 
To assist the Council in its consideration of the matter, Mr. 
T. Droettboom, Associate Director, Overall Planning, explained 
the report and reviewed the brief. He also referred to a 
memorandum dated May 2, 1978, which had been circulated this 
day containing a number of proposed revisions to the brief. 

Council also noted a report, dated May 1, 1978, from the 
Vancouver City Planning Commission which was in reponse to a 
request from the Mayor for input in regard to the Regional Review. 
The Chairman of the Commission, Mr. Lecky, addressed Council in 
support of the submission. 

Congratulations were extended to Mr. Droettboom, the author 
of the brief, for his excellent submission. 

MOVED by Aid. Marzari 

THAT the brief, incorporating the revisions proposed 
in the Planning Department's memo of May 2, 1978, be approved and 
submitted to the Provincial Regional District Review Committee. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Puil 

THAT the Council's Regional Directors and Alderman Harcourt 
attend the Provincial Regional District Review Committee meeting 
on May 11, 1978 and the group delegate a spokesman to present 
the City's brief. 

FURTHER THAT it be suggested to the Vancouver City Planning 
Commission that a representative accompany the foregoing 
delegation to present the Commission's brief. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Puil 

THAT a copy of the brief be forwarded to the Union of B.C. 
Municipalities for use in preparation of its own brief. 

CARRIED UNANIMOUSLY 


DELEGATIONS 

Special Relief - Local Improvements 

Council noted that a delegation is scheduled to address 
Council this evening on the matter of special relief on local 
improvements for 1995 Comox Street. As the Council attendance 
at the evening session would not be sufficient to give approval 
to the item, if such was the decision of Council, it was 

MOVED by Aid. Gibson 

THAT Ms. S. Murphy, solicitor for the owner of the property 
at 1995 Comox Street, be appraised of the situation and be given 
the option of addressing Council this day or having the matter 
deferred to a future meeting. 

- CARRIED UNANIMOUSLY 
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UNFINISHED BUSINESS 

1. Possible Action Under Section 3 24A 

Vancouver Charter - 1186 Davie Street 

At its meeting on March 7, 1978, when considering a Manager's 
report on the condition of 1186 Davie Street, Council resolved 

"THAT the registered owner of the property or his 
agent appear before City Council and show cause 
why the building at 1186 Davie Street should not i 
be declared a nuisance and ordered demolished, 
the site levelled and left free of all debris, and 
the Director of Legal Services be instructed to 
bring forward the appropriate resolution." 

Council was advised that Mr. W.A. Street, the owner's legal 
representative, has now indicated that he is still without 
instructions from his client and, therefore, will not be appearing 
before Council at this time. 

MOVED by Aid. Rankin' 

THAT Council consider the formal resolution to effect 
demolition of this property, later this day. 

- CARRIED UNANIMOUSLY 


COMMUNICATIONS OR PETITIONS 

1 . City Archives - Proposal 

Under date of April 10, 1978, Dr. D.H. Breen, Chairman. 
Archives Advisory Committee, submitted the following letter: 

"In its continuing endeavour to further the development 
of what has become the finest City Archives in Canada, 
the Archives Advisory Committee desires the opportunity 
to show the City Council a few appropriate slides and to 
submit a proposal for the Council's consideration. 

The Archives Advisory Committee wishes to appraise the 
Council of its desire to seek funds from the private 
sector for tho^ pressing needs, particularly in the 
areas of preservation and public education, that cannot 
be fulfilled in the Archives normal budget allocation 
and to obtain the city's blessing and support in this 
task." 

MOVED by Aid. Brown 

THAT the request of the Archives Advisory Committee to 
appear before Council as a delegation for the purpose outlined 
in the foregoing letter, be approved. 

- CARRIED UNANIMOUSLY 


2. Booking - "Oh! Calcutta!" 

The Vancouver Civic Theatres Board submitted the following 
letter dated April 19, 1978, for Council's consideration: 

"In connection with the subject matter enclosed please 
find an extract from the Minutes of the Vancouver Civic 
Theatres Board under date of April 7, 1978, from which 
the following resolution is repeated: 
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Board of Administration, November 27, 1970 (WORKS - 5) 


Clause 7 Cont/d. 


v) Since diesel fuel both reduces pollution and is more 
economic, the report concludes that the Citv should 
use diesel fuel units where applicable- 
It should be mentioned that while diesels have the least 
harmful emissions from the standpoint of air pollution, 
some people find the odor or their exhaust emissions to be 
distasteful • 


The Council resolution originally approving this study stated 
that the City would either return or purchase the propane 
conversion units after the initial testing period was over. 
This period is now over and the supplier has sent invoices 
to the City totalling $1,494.02, representing the cost of 
the two conversion units. Of the $1,000 initially approp- 
riated for the test, approximately $400 had been spent to 
September 30, 1970. It is estimated that an additional 
$1,000 will be sufficient to cover the supplier's invoice 
and provide for miscellaneous expenditures throughout the 
remainder of the proposed test. This amount can be provided 
from Account No. 5950/966, originally allocated for the pur- 
chase of equipment which proved less expensive than anticipated. 


The City Engineer RECOMMENDS that: 


(1) $1,000 be transferred from Account No. 
5950/966 to a new account to be set up within 
the PATHE fund for the purchase of two propane 
conversion units now installed in City equipment. 

(2) The Engineering Department be authorized 

to continue evaluating the propane units for the 
longer-range effects on maintenance cost. 

(3) Where practicable, diesel fuel vehicles be 
employed as a means of reducing pollution and 
operating costs until a more effective means is 
developed . " 


Your Board 

RECOMMENDS the foregoing report of the City Engineer be adopted. 


CONSIDERATIONS ; 

8 . Air Pollution - Marpole 

The following is a resolution of City Council of September 22, 1970: 

"THAT WHEREAS the air pollution situation is still bad 
in the Marpole area although the City's revised air pol- 
lution standards have been in effect for over a year; 

THEREFORE BE IT RESOLVED that the Board of Administration 
report to the City Council on the situation in the Marpole 
area and any steps that might be taken to remedy the sit- 
uation; the Board of Administration also report on the 
manpower situation in the Air Pollution Control Division. " 

The Director of Permits & Licenses reports as follows: 

"The following report will refer to the situation in the 
Marpole area and the manpower situation in the Air Pollution 
Control Division will be the subject of a separate report. 
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COMMUNICATIONS OR PETITIONS (Cont'd) 
"Oh! Calcutta:" (Cont'd) 


"RESOLVED that the Mayor be advised for 
Council's information as follows: 

(a) The Board has reviewed the 
Attorney-General's guidelines on 
obscenity as requested by Council's 
resolution but did not find these 
guidelines helpful in the matter of 
the booking of "Ohl Calcutta!" 

(b) It is noted a booking for "Ohl 
Calcutta! " in the Queen Elizabeth 
Theatre has been made for May 15, 
and May 16, 1978. 

(c) It has been noted that undue pub- 
licity in other cities causing 
controversy, appeared to result in 
favouring the promoters because of 
the public curiosity generated for 
the performances. The Board is of 
the view, therefore, that to endeavour 
to prevent the showing would only 
enhance the position of the promoter. 
A report has been received from the 
Director of Legal Services concluding 
'this may prove to be a political 
problem but I do not think it is a 
legal one ' . 

(d) In view of the above, therefore, and 
emphasizing again the position of the 
Director of Legal Services that the 
showing of "Oh! Calcutta!" in the Civic 
Theatres may prove to be a political 
problem but not a legal one, your Civic 
Theatres Board feels that any decision 
in the matter of preventing this perform- 
ance must be made by the City Coiancil." 


MOVED by Aid. Brown 

THAT the letter dated April 19, 1978, from the Civic 
Theatres Board, be received and filed. 

, ^ . , - CARRIED UNANIMOUSLY 

MOVED by Aid. Puil 

THAT the Vancouver Civic Theatres Board be requested to 

impose the same type of admission restrictions in respect of 

children, as are presently in effect in movie theatres, for the 

showing of "Oh! Calcutta!" in the Queen Elizabeth Theatre. 


- CARRIED UNANIMOUSLY 


3. Civic Theatres Board - 

Financial Statement - 1958-1977 


In a letter dated April 19, 1978, The Vancouver Civic 
Theatres Board submitted a copy of the Financial Statement covering 
operation of the Theatres, including the Queen Elizabeth Garage 
from 1958 - 1977. The Board also advised of the following 
resolution : 
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COMMUNICATIONS OR PETITIONS (Cont'd) 

Civic Theatres Board - 
F inancial Statement (Cont'd ) 

"RESOLVED that the Vancouver City Council be advised 
that it is their view that the present management 
should be highly commended for the manner in which 
they have operated the theatres considering partic- 
ularly the heavy deficit positions which are common 
in like operations elsewhere." 

MOVED by Aid. Brown 

THAT the letter dated April 19, 1978, from the Vancouver 
Civic Theatres Board, be received and filed. 

- CARRIED UNANIMOUSLY 

4 . Council Appointees - 

City Planning Commission 

In a letter dated April 19, 1978, Mayor Volrich advised 
that Alderman Kennedy has indicated a desire to be replaced 
on the Vancouver City Planning Commission. The Mayor recommended 
the appointment of Alderman Gerard to take his place. 

It was pointed out that the Commission's by-law states that 
one Council appointee be also a Regional District Director, 
which made Alderman Gerard ineligible. At the suggestion 

of the Deputy Mayor, Council agreed to refer the matter back 
to Mayor Volrich to consider providing for a by-law amendment 
to remove the necessity of requiring the Council appointee to 
be a Director of the Regional District. 


5. Appointment of a 

Heritage Staff Person . 

In a letter dated April 27, 197 8, the Heritage Advisory 
Committee requested that Council approve the position of a 
Heritage Officer. The duties of this staff member were 
detailed in the letter and qualifications, scope of work, etc., 
were included in an attachment, and the individual would be 
assigned to the Planning Department. 

Council noted that the City Manager anticipated the proposed 
position would be classified as pay-grade 30, (subject to review 
by the Director of Personnel Services) and the estimated cost 
for 1978 would be $13,883, with funding from Contingency Reserve. 
There is also a possibility that auto allowance may be required. 

Mrs. R, Fleming, Chairman of the Heritage Committee, addressed 
Council, speakina in supnort of the appointment of a Heritage 
Staff person. 

MOVED by Aid. Rankin 

THAT approval be given to the position of a Heritage Officer 
for the purpose described in the Heritage Advisory Committee's 
letter of April 27, 1978, at an estimated cost of $13,883, charged 
to Contingency Reserve, and that auto allowance be provided if 

- (CARRIED) 

(Aid. Bellamy, Brown, Gerard & Puil opposed) 

MOVED by Aid. Brown 

THAT this whole matter be deferred pending a report from the 
Director of Planning on his Department's total budget position 
and proposed reductions. 


- LOST 


(Aid. Gibson, Harcourt, Marzari, Rankin 
and the Deputy Mayor opposed) 


The motion to defer having lost, the motion by Alderman 
Rankin was put and carried. 


Regular Council, May 2, 1978. 


6. 


STANDING COMMITTEE REPORT 

IV. Report of Standing Committee 
on Community Services 
(April 20, 1978) 


Health Services for School-Aged Children - 
Implications of Declining Enrollment 
(Clause 3) 


MOVED by Aid. Rankin 

THAT recommendations 'A' and 'B' of the Committee, contained 
in this clause, be approved and recommendation 'C' be amended 
and then approved as follows: 

'C. THAT if revenue from fees to be levied in 
1978 does not total the required budget 
increase in the City share of health costs, 
(maximum $79,000) the difference be made 
up from Contingency Reserve: 

Further that if revenue is below the required 
recovery in future years, the Health Department 
reduce positions accordingly. ' 

- CARRIED UNANIMOUSLY 


The Council recessed at 4:00 p.m., and, 
following an "In Camera' meeting in the 
Mayor's office, reconvened in the 
Council Chamber at 4:25 p.m., with the 
same Members present. 


COMMUNICATIONS OR PETITIONS (Cont'd) 

6 . Request for N.I. P. Funds - Kiwassa 

The Council noted a letter dated April 27, 1978 from the 
Kiwassa N.I. P. Committee, wishing to appear before Council as 
a delegation to discuss the $47,500 contained in the Supplementary 
Capital Budget and referred to in the report of the Finance and 
Administration Committee dated April 20, 1978. 

MOVED by Aid. Bellamy 

THAT the delegation request from the Kiwassa N.I. P. 
Committee, be granted. 

- CARRIED UNANIMOUSLY 

7 . Request for Further Extension - 
4545 Prince Albert Street. 


Lisogar Construction Ltd., in a letter dated April 26, 1978, 
requested an additional extension of 3 days to comply with 
certain conditions laid down when the above-mentioned property 
was rezoned. Council had previously granted a thirty day 
extension on March 21, 1978. 

MOVED by Aid. Puil 

THAT a further thirty day extension be granted to Mr . R. 
Lisogar providing he meets all the conditions of the CD-I 
By-law, and those conditions established by resolution, in 
sufficient time to allow for enactment of the by-law within the 
30 day period. 

- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIONS (Cont'd) 

8. Proposed Fire Hall at 
Kaslo and Venables 

In a letter dated April 20, 1978, Ms. Susan Renzullo, on 
behalf of residents in the area, requested to appear before 
Council as a delegation concerning the proposed Firehall at 
Kaslo and Venables. 

MOVED by Aid. Puil 

THAT the request from Ms. Susan Renzullo to appear as a 
delegation on behalf of local residents, with respect to the 
proposed Firehall at Kaslo and Venables, be granted. 

- CARRIED UNANIMOUSLY 

CITY MANAGER'S AND OTHER REPORTS 

B. City Manager's Report 
April 18, 1978 


Royal Vancouver Yacht Club - 
Proposed Sublease of Stanley Park 
Foreshore and Parking Lot License . 

In considering this report explanations were heard from the 
Superintendent of the Park Board, Mr. S. Lefeaux and Mr. R. Baker 
representing the Royal Vancouver Yacht Club, giving information 
with respect to the lease and proposed parking lot improvements. 

MOVED by Aid. Brown 

THAT the proposed sub-lease of Stanley Park foreshore and 
parking lot license to the Royal Vancouver Yacht Club not be 
approved . 

- CARRIED UNANIMOUSLY 

At the conclusion of the foregoing debate the City Manager 
was directed to submit a report, with respect to the Yacht Club's 
property", as to what author:vty, permits, etc., are required 
should the Yacht Club carry out its intention to create an island 
by dumping fill at its present location. 


VII. Report of Standing Committee on 
Finance and Administration 
(April 20, 1978) 

The Council considered this report which contains two 
clauses, identified as follows: 

CI. 1. 1978 Supplementary Capital Budget 
Cl. 2. Position Establishment - Landscape 
Construction Co-ordinator . 

1978 Supplementary Capital Budget 
(Clause 1) 


The Council considered this report and, with the agreement 
of Council, the Cha:vi^nian of the Park Board advised on the Board's 
position with respect to the Supplementary Capital Budget and 
other matters. Mr. Bain provided an information sheet on 
Incremental Funding Levels and Suggested Project Allocations from 
the Supplementary Capital Budget affecting the Park Board. 

MOVED by Aid. Brown 

THAT recommendation A contained in the Committee's report 
be approved. 

- CARRIED UNANIMOUSLY 


Cont'd. 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

1978 Supplementary Capital Budget ( Cont ' d ) 

MOVED by Aid. Brown 

THAT recommendation B contained in the Committee's report 
be approved . 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Marzari(in amendment) 

THAT the project - Renovations to Lost Lagoon Fountain - 
$110,000, contained in Priority 1, be deleted. 

- LOST 

(Aid. Bellamy, Brown, Gerard, Harcourt, Puil, 
Rankin and the Deputy Mayor opposed) 

MOVED by Aid. Brown 

THAT recommendations C, D, E and F, as contained in the 
Committee's report, be approved. 

- CARRIED UNANIMOUSLY 

Position Establishment - Landscape 

Construction Co-ordinator 

(Clause 2) 


MOVED by Aid. Brown 

THAT the recommendation of the Committee, as contained in 
clause 2 of this report, be approved. 

- CARRIED 

(Aid. Puil opposed) 


VII (i) Champlain Heights 

Community Recreation Facility 

On April 4, 1978 Council deferred for discussion with the 
Project Manager and representatives of the Park Board, a Manager's 
report dated March 31, 1978, concerning the Champlain Heights 
Community Recreation Facility, until after the Supplementary 
Capital Budget had been decided. 

MOVED by Al<? . Harcourt 

THAT Council reaffirm its support of a Champlain Heights 
Community Facility Plan and the development program. 

- CARRIED UNANIMOUSLY 


A. MANAGER'S GENERAL REPORT 
APRIL 28, 1978 


Building & Planning Matters 
(April 28, 1978) 

The Council considered this report which contains three 
clauses identified as follows: 

Cl. 1: Conversion to Self-Serve Gasoline 

Station - 7006 Victoria Drive 
Cl. 2: D.P.A. - Thunderbird Activity Centre, 

49 6 West King Edward Avenue 
Cl. 3: Sign Application - Great Shanghai Restaurant, 

648 Main Street 

Clauses 1-3 inclusive 

MOVED by Aid. Harcourt 

THAT the recommendations of the City Manager, as contained 
m clauses 1 and 3 of this report be approved, and clause 2 
be received for information. 

- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 


Fire & Traffic Matters 
(April 28, 1978) 

The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Pacific Centre Garage - Financial Status 
CI. 2: Request for Added Bus Stop on Pender 

Streot at Howe Street 
CI. 3: Display of Red Cross Flags and Grant Request 

Canadian Red Cross Society 

Pacific Centre Garage - 
Financial Status 
(Clause 1) 


MOVED by Aid. Harcourt 

THAT the recommendation of the City Manager, as contained 
in Clause 1 of this report, be approved. 

- CARRIED UNANIMOUSLY 


Request for Added Bus Stop on 
Pender Street at Howe Street. 
(Clause 2) 


MOVED by Aid. Harcourt 

THAT the recommendation of the City Manager, as contained 
in Clause 2 of this report, be approved. 

- CARRIED UNANIMOUSLY 

Following consideration of the above clause. 
Alderman Harcourt requested, and the Deputy Mayor 
so directed, that the matter of bus stops on the 
Fraser-Cambie bus route be referred to the 
Transportation Committee for consideration and report. 

Display of Red Cross Flags and 
Grant Request - Canadian Red 
Cross Society 
(Clause 3) 


MOVED by Aid. Harcourt 

THAT the recommendation of the City Manager be approved and 
the grant request of the Red Cross Society for $150.00 
to cover the estimated cost of installing and removing flags 
also be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY. 


Finance Matters 
(April 28, 1978) 

The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Redesign of the City's Real Property Tax Bill 
CI. 2: Supplementary Heating - Provincial Coroner 
CI. 3: Staffing - Civic Theatres Department 

Clauses 1-3 inclusive 

MOVED by Aid. Rankin 

THAT the recommendations of the City Manager, as contained 
in clauses 1,2 and 3 of this report, be approved. 

- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 


Property Matters 
(April 28, 1978) 

The Council considered this report which contains six 
clauses identified as follows: 


CI. 

1: 

CI. 

2: 

CI. 

3: 

CI. 

4: 

CI. 

5: 

CI. 

6: 


Rental Review - Block 42, Undersurface Lease 
Pacific Centre Ltd. , (Dunsmuir Street Exit) 
Consent of Assignment of Lease - Ground Floor 
Premises, 703 Smithe Street 

Sterling Shipyards Ltd. - Assignment of Lease - 
Portion of Stewart Street East of Victoria Drive 
Establishment of Land for Lane Purposes - 
^orth of Broadway and West of Bayswater 
Property Acquisition - 19 59 Pandora Street 
?alse Creek Ground Leases 


Clauses 1-6 inclusive 


MOVED by Aid. Harcourt 

THAT the: recommendations of the City Manager, as contained 
in clauses 1, 2, 3, 4, 5 and 6, be approved. 


- CARRIED UNANIMOUSLY 
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CI. 

1: 

CI. 

2: 

CI. 

3: 

CI. 

4: 
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STANDING COMMITTEE REPORTS 

I. Report of Standing Conunittee 
on Community Services, 
April 13, 1978 

The Council considered this report which contains four 
clauses identified as follows: 

Liquor Permit Application - 
2270-7 2 West 4th Avenue 
Hotel Vancouver re Fire By-law 
Regulation of Shopping Hours 
Handicapped Resoiirce Centre 

Clauses 1, 2, 3 and 4 

MOVED by Aid. Rankin, 

THAT the recommendations of the Committee contained in 
Clauses 1, 2, 3 and 4 be approved. 

- CARRIED UNANIMOUSLY 


II. Report of Standing Committee 
on Planning and Development, 
April 13, 1978 

Local Area Planning Review 
(Clause 1) 

MOVED by Aid. Harcourt, 

THAT the recommendation of the Committee contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 


III. Report of Standing Committee 
on Finance & Administration, 
April 13, 1978 

The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: B.C. Cancer Foundation - Grant Request 
CI. 2: Scavenging Revenue Item - September 

Quarterly Budget Review 
Cl. 3: Business Tax Assessment Appeal - Staff Time 

Clauses 1, 2 and 3 

MOVED by Aid. Brown, 

THAT the recommendations of the Committee contained in 
Clauses 1 and 2 be approved and Clause 3 be received for 
information. 

- CARRIED UNANIMOUSLY 
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STANDING COMMITTEE REPORTS (cont'd) 

IV. Report of Standing Committee 
on Community Services, 
April 20, 1978 

The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Extension of Hours - Hotel 'Pubs' 
CI. 2: Purchase of Wicklow Hotel, 1516 Powell Street 
CI. 3: Health Services for School-Aged Children - 
Implications of Declining Enrollment 

Clause 1 

MOVED by Aid. Rankin, 

THAT the recommendation of the Committee contained in 
this Clause be approved. 

- CARRIED 

(Alderman Brown opposed) 

Clause 2 

MOVED by Aid. Rankin, 

THAT the recommendation of the Committee contained in 
this Clause be approved. 

- CARRIED 

(Alderman Harcourt opposed) 

Clause 3 

For Council action on this clause, see page 6. 


V. Report of Standing Committee 
on Planning and Development, 
April 20, 1978 

The Council considered this report which contains four 
clauses identified as follows: 

Cl. 1: Monthly Status Report on Rezoning Applications 
CI. 2: Kivan Boys' and Girls' Club - Cost and Availability 

of Sites Adjacent to Robson Park 
Cl. 3: Central Waterfront - Residential and Open 

Space Policy Review 
Cl. 4: City of Vancouver Brief to Provincial Regional 

District Review Committee 

Clauses 1, 2 and 4 

MOVED by Aid. Harcourt, 

THAT the recommendations of the Committee contained in 
Clauses 1 and 2 be approved and Clause 4 be received for 
information. 

- CARRIED UNANIMOUSLY 

Central Waterfront - Residential and 
Open Space Policy Review (Clause 3) 

MOVED by Aid. Harcourt, 

THAT this clause be referred back to the Planning and 
Development Committee for consideration at its meeting on 
May 4, 1978. 

- CARRIED UNANIMOUSLY 
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STANDING COMMITTEE REPORTS (cont'd) 

VI. Report of Standing Committee 
on Transportation, 
April 20, 1978 

The Council considered this report which contains two 
clauses identified as follows: 

CI. 1: Baseball at Nat Bailey Stadium, (Capilano) 

Parking and Traffic Impact 
CI. 2: Annual Traffic Signal Program 

C lause 1 

When considering this Clause, Council noted a report 
dated April 26, 1978, from the City Manager commenting on 
the recommendations of the Committee contained in this Clause. 
It was also noted that Mr. Harry Ornest has requested this 
matter be deferred as his legal advisor was unable to be 
present at this meeting. 

MOVED by Aid. Harcourt, 

THAT consideration of this Clause and the Manager's report 
dated April 26, 1978, be deferred. 

- CARRIED UNANIMOUSLY 

Clause 2 

MOVED by Aid. Harcourt, 

THAT the recommendations of the Committee contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 


The Council recessed at approximately 6:00 p.m. to 
reconvene at 7:30 p.m. 

The Council reconvened at 7:30 p.m., with Deputy Mayor Ford 
in the Chair and the following members present: 

PRESENT: Deputy Mayor Ford 

Aldermen Bellamy, Brown, Gerard, 

Gibson, Marzari, Puil and 
Rankin 

ABSENT: Mayor Volrich (Civic Business) 
Alderman Harcourt 

Alderman Kennedy (Leave of Absence) 
CLERK TO THE COUNCIL: D.H. Little 


DELEGATIONS 

D.P.A. - 633 Hornby Street 
(E.B. Misty' s Cabaret) 

Council on April 18, 1978, deferred consideration of a 
Manager's report dated April 14, 1978, on this matter and 
requested the applicant and the Fire Marshal to appear at this 
meeting. 

Chief Fire Warden Birnie made reference to a number of 
charges which had been laid against this Cabaret, however, he 
pointed out that for a variety of reasons, only one conviction 
has resulted from these charges. He also referred to a more 
recent charge which will be before the Courts on May 11, 1978. 
This charge relates to overcrowding of the premises. 


cont 'd. 


Board of Administration, November 27, 1070 


(WORKS - 


3 o 3 


Clause 8 Cont/d. 


The dustfall records for the Marpole area have shown a 
significant decrease from 38.3 tons per square mile in 
1956 to 12.6 tons per square mile in 1969. 

The sulphur dioxide determinations in the Marpole area 
have shown a decrease from .37 micrograms per 100 square 
centimeters/day in 1959 to .17 micrograms per 100 square 
centimeters/day in 1969. 

The highest incidence of pollution occurs during September 
due, primarily, to slash burning conducted under unsuitable 
meteorological conditions. A study of six years wind flow 
records made by the Meteorological Branch show that calm 
periods occur 40% of the time during the month of September, 
which curtails normal ventilation of the area. The Marpole 
smoke sampler reflected this incident, as did all other 
sampling stations in the City. Otherwise, the atmosphere 
in the Marpole area is well within recognized air quality 
standards . 

In the Marpole area, there are two major lumbering indus- 
tries, numerous smaller manufacturing plants, i.e. liquid 
air plant, secondary lead and brass smelting, chemical 
plant, asphalt roofing plant, concrete batching plant and 
several furniture manufacturers. All industries with 
the exception of the Rayonier Corporation (lumber mill) 
are capable of meeting the bylaw requirements. In March 
1970 Rayonier Canada Ltd. was prosecuted and fined $500 
for violation of the bylaw. Subsequently, studies have 
been made on power requirements and a natural gas fired 
boiler has been ordered and should be in operation by early 
1971, which should result in compliance with the bylaw. 

The following firms have further improved the quality of 
emissions from their plants since the amended bylaw was 
passed on May 20, 1969: 

Ocean Cemen t - converted their power boiler from 
heavy bunker oil to natural gas firing, thus 
reducing the discharge of smoke, sulphur 
dioxide and soot to the atmosphere. 

North Shore Shingle - have ceased operation of 

two hog fuel fired boilers which formerly con- 
tributed considerably to air pollution in the 
area. 

Apartment blocks - have installed multi-chambered 
incinerators as required, or changed to a pick 
up service thus reducing the amount of con- 
taminants to the air. 

Canadian Forest Products (Eburne Division) - this 
firm does meet present bylaw requirements, 
however, many complaints are received about 
the plant and, as a result, they are subjected 
to very frequent inspections. The plant is 
equipped with electronic smoke recorders which 
record the discharge of smoke 24 hours a day. 
Inspectors check the recorders weekly and report 
that dark smoke does occur on occasion but 
within the time limits set out in the bylaw. 


Cont/d. 
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DELEGATIONS (cont'd) 

D.P.A. - 633 Hornby Street 
(E.B. Misty's Cabaret) (cont'd) 

Mr. Williams, on behalf of Grander Developments, addressed 
Council and replied to a number of the matters raised by Chief 
Fire Warden Birnie. He also queried the figures shown in the 
Manager's report with respect to the size of the rooms in the 
Cabaret and the number of persons permitted in each room. A 
brief from Mr. Williams had previously been circulated to Council. 

MOVED by Aid. Rankin, 

THAT this matter be deferred to the next meeting of Council 
and, in the meantime, the City Manager report on the size of the 
Cabaret and the permitted occupancy, as well as on whether this 
Cabaret has met all requirements of the Provincial Fire Regulations 
and the City Fire By-laws; 

FURTHER THAT the report include a review of the other cabarets 
in the vicinity of Misty's, with particular reference to 
compliance with fire gafety regulations. 

- CARRIED 

(Aldermen Bellamy, Brown and Puil opposed) 


Special Relief - Local Improvements 
(1995 Comox Street) 


The Deputy Mayor advised that this delegation had requested 
a deferment to the next meeting of Council. 

MOVED by Aid. Gibson, 

THAT this delegation be deferred to the next meeting of 
Council. 

- CARRIED UNANIMOUSLY 


Food Preparation Vehicle 

Council on Tuesday, April 11, 1978, agreed to hear the 
appeal of Mr. R. Weiser and Mr. M. Donner against Council's 
decision to not approve the recommendation of the Standing 
Committee on Community Services that Messrs. Weiser and Donner 
be exempt from Section 62(2) of the City Health By-law #4387, 
to permit them to operate two food preparation vehicles on City 
streets. 

Mr. M. Donner addressed Council and read from a brief 
which had been previously circulated. In the brief, the 
appellants stated that they are able to comply with all regulations 
set out by Provincial and Municipal health agencies with respect to 
food preparation vehicles with the exception of the requirement 
that this vehicle be a minimum of 100 square feet. Mr. Donner 
contended that because it is intended to only sell hot dogs, it 
would be possible to prepare and distribute this product from the 
City's prototype kiosk of 20 square feet. He therefore requested 
approval for a six month trial period. 

MOVED by Aid. Rankin, 

THAT the following recommendation of the Standing Committee 
on Community Services dated March 23, 1978, be approved: 

"THAT City Council exempt Messrs. R. Weiser and M. Donner 
from Section 62(2) of City Health By-law No. 4387 for two 
food preparation vehicles only, to be located at Georgia 
and Howe Streets and on Beach Avenue on a six-month trial 
basis, and the Medical Health Officer be requested to 
report to the Community Services Committee on their 
operation upon the expiry of the six month period." 

- LOST (tie vote) 

(Aldermen Bellamy, Gibson, Puil and Deputy Mayor 
Ford opposed) 
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COmiTTEE OF THE WHOLE 

MOVED by Aid. Gibson, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Gibson, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


BY-LAWS 


1. BY-LAW TO AMEND BY-LAW NO. 4 805, 

BEING THE ADVANCE TAX BILLING BY-LAW 

MOVED by Aid. Puil, 
SECONDED by Aid. Gibson, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-lawcpen for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Puil, 
SECONDED by Aid. Gibson, 

THAT the By-law be given second and third readings and the 

Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


2. BY-LAW TO ASSESS CERTAIN REAL PROPERTY IN 
THE YEAR 19 7 8 FOR THE PURPOSE OF DEFRAYING 
THE COSTS AND CHARGES WITH RESPECT TO THE 
MAINTENANCE OF THE TROUNCE ALLEY AND BLOOD 
ALLEY SQUARE LOCAL IKPROVEIIENT PROJECT 

MOVED by Aid. Brown, 
SECONDED by Aid. Puil, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Brown, 
SECONDED by Aid. Puil, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 
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BY-LAWS (cont'd) 

3. BY-LAW TO ASSESS CERTAIN REAL PROPERTY IN 
THE YEAR 1978 FOR THE PURPOSE OF DEFRAYING 
THE COST OF DECORATIVE LIGHTING PERTAINING 
TO THE GRANVILLE STREET MALL PHASE II LOCAL 
II4PR0VEMENT PROJECT 


MOVED by Aid. Gerard, 
SECONDED by Aid. Brown, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments , it was 

MOVED by Aid. Gerard, 
SECONDED by Aid. Brown, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


4. BY-LAW TO ASSESS CERTAIN REAL PROPERTY IN 
THE YEAR 1978 FOR THE PURPOSE OF DEFRAYING 
THE COSTS AND CHARGES WITH RESPECT TO CERTAIN 
COLLECTIVE PARKING PROJECTS (Fraser Street, 
Hastings Street and Kerrisdale) 

MOVED by Aid. Gibson, 
SECONDED by Aid. Gerard, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments , it was 

MOVED by Aid. Gibson, 
SECONDED by Aid. Gerard, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


MOTIONS 

A. Establishment of Land for Lane Purposes 
(North of Broadway & West of Bayswater) 

MOVED by Aid. Rankin, 
SECONDED by Aid. Bellamy, 

THAT WHEREAS the City of Vancouver is the registered owner 
of the South 10 feet of Subdivisions 9 and 10, Lot 4, Block 31, 
District Lot 192, Plan 1461; 

AND WHEREAS it is deemed expedient and in the public interest 
to establish the above described land as lane; 

THEREFORE BE IT RESOLVED THAT the South 10 feet of 
Subdivisions 9 and 10, Lot 4, Block 31, District Lot 192, Plan 
1461 be, and the same is, hereby established for lane purposes 
and declared to form and constitute portion of lane. 



- CARRIED UNANIMOUSLY 
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MOTIONS (cont'd) 


B. Closing, Stopping Up & Consolidation 
(John Hendry Park Site) 

MOVED by Aid. Rankin, 
SECONDED by Aid. Bellamy, 
THAT WHEREAS 

(1) The City of Vancouver is the owner of all the streets 
and lanes lying within the limits of the City of 
Vancouver; 

(2) The City of Vancouver wishes to consolidate all of 
the properties lying within the limits of John 
Hendry Park; 

THEREFORE BE IT RESOLVED THAT all the streets and lanes 
outlined blue, brown, red, yellow, purple, orange and green 
included in plan affirmed by Irvine Jones, B.C.L.S., on 
December 15th, 19 77, a print of which is hereunto annexed, be 
closed, stopped up, title taken thereto and be consolidated with 
the adjacent City-owned lands. 

- CARRIED UNAl^IMOUSLY 


C. Allocation of Land for Lane Purposes 

(SIC of West 33' of Lot 4, Block 313, 
D.L. 526, Plan 590) 


MOVED by Aid. Rankin, 
SECONDED by Aid. Bellamy, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for lane purposes, the following described lands: 

South 10 feet of the West 33 feet of Lot 4, Block 313, 
District Lot 526, Plan 590; 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

THEREFOl^ BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes, and declared to form and constitute portions of 
lane . 

- CARRIED UNANIMOUSLY 


D. Allocation of Land for Lane Purposes 
(NIC of W^ of Lot 13, Block 295, 
D.L. 526, Plan 590) 


MOVED by Aid. Rankin, 
SECONDED by Aid. Bellamy, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for lane purposes, the following described lands: 

North 10 feet of the West 1/2 of Lot 13, Block 295, 
District Lot 526, Plan 590; 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes, and declared to form and constitute portions of 
lane . 

- CARRIED UNAl^IMOUSLY 


IS 
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MOTIONS (cont'd) 

1. Leave of Absence - 
Alderman Gerard 

MOVED by Aid. Rankin, 
SECONDED by Aid. Bellamy, 

THAT Alderman Gerard be granted leave of absence from 
May 16th to June 4th, 1978, inclusive. 

- CARRIED UNANIMOUSLY 


2 . 1186 Davie Street 

MOVED by Aid. Rankin, 
SECONDED by Aid. Gibson, 

RESOLVED and the Council of the City of Vancouver hereby 
declares that the building situate on the property legally 
described as the North West 1/4 of Lot 9, Block 25, District 
Lot 185, Group 1, New Westminster District, Plan 92, in the 
City of Vancouver and knov/n as 1186 Davie Street, is a nuisance; 

BY THIS RESOLUTION the Council of the City of Vancouver 
does hereby order that the said building be pulled down and the 
material removed from the said lands and all excavations be 
filled up by the owner within sixty (60) days after the date 
of service of this order, pursuant to the provisions of the 
Vancouver Charter, S.B.C. 1953, c.55 and amendments thereto; 

BY THIS RESOLUTION the Council of the City of Vancouver 
does further order that in case of default by the owner to 
comply with this order within the time limit such pulling down, 
removal and filling up shall be done by George H. Jordan, 
Supervisor of Properties of the City of Vancouver, at the cost 
of the owner. 

- CARRIED UNANIMOUSLY 


The Council recessed at approximately 9:00 p.m. to 
reconvene 'In Camera'. 


The foregoing are Minutes of the Regu]]ar Council Meeting 


of May 2, 1978, adopted on May 16, :|97 


8. 
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DATE April 25, 1978 

TO: VANCOUVER CITY COUNCIL 

SUBJECT: CITY OF VANCOUVER BRIEF TO PROVINCIAL REGIONAL 

DISTRICT REVIEW COMMITTEE 
CLASSIFICATION: RECOMMENDATION 


The Director of Planning reports as follows: 


" Introduction 

The City Manager has requested that the Planning Department prepare a draft brief 
for submission to the Regional District Review Committee established by the British 
Columbia Minister of Municipal Affairs. That draft is attached to this report as 
Appendix A. Also attached for Council's information and use in reviewing the brief 
is a short history of regional organization in Greater Vancouver (Appendix B) and a 
summary of the major features of the Regional District Legislation and of the current 
operation of the GVRD (Appendix C). 

Background 

The Regional District Review Committee was appointed by the Minister of Municipal 
Affairs in late 1977 to review the regional district concept and report back in 1978. 
The members of the Committee are: 

Mr. Philip Farmer, Kaledan, Chairman 
Mrs. Rendina Hamilton, Penticton 
Mr. Alfred 0. Hood, Victoria 
Miss Daphne Phillips, Dawson Creek 
Mr. Ronald Thompson, Galiano 

The Committee's terms of reference are to examine: 

1. The jurisdictional role of regional districts, including an examination of 
present and future functions and responsibilities. 

2. The structural and administrative organization of regional districts 
including internal and external boundaries, the relationships between 
regional districts and Provincial, municipal and the citizens (Sic); and 
Provincial financial support policy for the regional districts. 

3. Such other issues germane to the review of the regional district concept 
as may be appropriate. 

The Committee will be holding public hearings in Vancouver on May 11th, 12th, 24th, 
25th, and 26th. Briefs should be submitted two weeks prior to the hearing. 

The City's Brief 

The Planning Department has prepared a draft brief after consultation with a number 
of other City departments. While the brief reflects many issues as identified by 
these departments, it has not been possible to incorporate all the varying percep- 
tions and concerns into a single coherent and consistent brief. 

The major thrusts of the brief are as follows: 

1. A basic satisfaction with the long history of regional cooperation in Greater 
Vancouver and with the essential operations of the Greater Vancouver Regional 
District, but tempered with a number of emerging concerns. 

2. A need to look with some detail at the special nature and problems of Greater 
Vancouver. This detailed look would ideally be conducted in addition to and 
independent of the present general review of Regional Districts across the 
whole of British Columbia. 

3. A desire to re-examine the boundaries of the GVRD, particularly as they relate 
to our neighbouring Regional Districts to the east. 
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4. A need for a more clearly defined and consistent Provincial role in regional 
affairs. 

5. A desire to study and resolve some existing anomalies and inequities within 
the region, consistent with some important principles of good government. 

6. A need for a more concise and commonly understood perception of the regional 
purpose in order to guide regional planning and reduce inter-municipal con- 
flict. 

7. A perceived discomfort with the present level of public accountability for 
the Regional District. 

Comments on the Draft Brief 

The Manager's Advisory Committee (MAC) considered the Planning Department brief 
at its meeting of April 19th, 1978. During that meeting, the following points 
were raised for possible inclusion in the final brief: 

1. Alternative boundaries for the GVRD, incorporating only the inner municipal- 
ities (Vancouver, Burnaby, New Westminster, and Richmond, or above plus the 
North Shore); 

2. Radically alternative forms of regional government (municipal amalgamation, 
metropolitan government, or no regional organization); 

3. Undesirability of fire-fighting as a regional function; 

4. Pros and cons of regional labour relations function. 

Suggested positions on points 1 and 2 have been incorporated into the draft brief 
presented to Council (pages 4 and 7). However, the Planning Department believes 
points 3 and 4 could be worked out within the region and need not be brought to 
the attention of the Provincial Review Committee. For Council's information, a 
memorandum from the Director of Personnel Services on the regional labour relations 
function is attached as Appendix E. 

A report including the draft brief was submitted to Council's Standing Committee 
on Planning and Development for consideration during its meeting of April 20th, 
1978. That Committee did not deal with the report, but members were requested to 
forward comments directly to the Planning Department. The comments which have 
been received are attached as Appendix F. 

Request from the Union of British Columbia Municipalities 

The City of Vancouver has received a communication from the Union of British 
Columbia Municipalities requesting information and opinion to be used in the prep- 
aration of a UBCM brief to the Regional District Review Conmittee (Appendix D). 
Since many of the issues identified in the UBCM request are covered in the City's 
draft brief and since many of the other questions are really not applicable to 
Vancouver, the Planning Department suggests it would be appropriate to respond to 
UBCM by forwarding a copy of the City's brief. 

Recommendation 

A. THAT the brief attached as Appendix A be forwarded to the Regional District 
Review Committee for consideration during its May public hearings. (The 
City Clerk should be instructed to do this as soon as possible, as convenient 
hearing times are rapidly disappearing.) 

B. THAT Council appoint from among its members representatives to present the 
brief before the Review Committee. 

C. THAT a copy of the brief be forwarded to the Union of British Columbia 
Municipalities for use in preparation of its own brief. " 


The City Manager RECOMMENDS that the recommendations of the Director of Planning 
be approved. 

FOR COUNCiL ACTiOiiS SEE PAGE(S] 'L. 
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BUILDING AND PLANNING MATTERS 

RECOMMENDATION ; 

1. Conversion to Self-Serve Gasoline Station 

7006 Victoria Drive - Cardinal Management Ltd. 

The Director of Planning reports as follows: 

" The City Clerk has received a letter from Mr. David J. Brant, 
President of Cardinal Management Ltd. (see Appendix I) , 
requesting the gasoline service station at 7006 Victoria Drive 
and 54th Avenue) be permitted to convert to a self-serve 
gasoline station. 

The Development Permits approving the construction and/or 
alterations to the above noted development were processed as 
follows: 

1. Development Permit No. 36898 

Issued February 9, 1966 to Cardinal Car Wash Ltd., 
permitting a four-bay coin operated car wash. The approved 
drawings indicated the provision of four car wash bays, 
with a small accessory office and one pump island, with 
access from Victoria Drive and 54th Avenue. 

2 . Development Permit No. 79806 

Approved by the Director of Planning February 6, 1978, 
thereby permitting 'the construction of a one-storey 
gasoline service station (2,487 sq. ft.), and six service 
bays (for tune-up shop and lubes) and the provision of 
two pump islands with canopies over', subject to 
conditions. Development Permit No. 79 806 will be issued 
when the conditions are fully complied with. 

This gasoline service station is an independent operation and 
Cardinal Management advise that they have no other gasoline 
service station facilities. 

Three of the major points raised during previous City Council 
discussions on the control of self-serve stations were: 
displacement of operations, the reduction in employment and 
loss of service facilities for normal car maintenance. 

However, Mr. Brant in his letter dated January 30, 1978, notes: 

1. Cardinal Management does not own any other gasoline 
service station nor does it have any interest in any 
way with any other gasoline retailing; 

2 . whereas the existing car wash employs one manager and 
two full-time subsidiary employees, the proposed 
development will eventually employ seven full-time 
employees; and 

3. the proposed development will provide six service bays to 
provide premises for a tune-up and lubrication service for 
the operation of a minit-tune and minit-lube franchise 
which is designed for convenience and fast service. 

If this conversion is allowed, 7006 Victoria Drive should be 
added to the list of permitted self-serve gasoline station 
locations in Schedule B of the License By-law controlling 
self -serve gasoline stations." 


Since the proposed conversion meets Council's policies in that 
it does not reduce service facilities, and since it is an 
independent operation, the City Manager RECOMMENDS approval. 

If Council is not prepared to approve the request, the applicant 
asks permission to appear as a delegation this day. 
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INFORMATION ; 

2. Thunderbird Activity Centre, 496 West King Edward Avenue 
DPA #80349 

The Directors of Social Planning and Planning report as follows: 

The Thunderbird Activity Centre for Native women and children is 
located at 496 West King Edward Avenue (RS-1) . The centre has 
been operating at this location since last fall and is funded 
by the Ministry of Human Resources. Last summer the group applied 
for a Development Permit as an "institution of a religious, 
philanthropic or charitable character". 

Because of opposition from neighbours the application was 
submitted to Council for consideration. On September 13th, 
Council recommended that the Director of Planning approve the 
Development Permit for a 6 month trial period ending March 31st, 
1978 and that the Director of Social Planning report back prior 
to the expiration of the permit. 

On March 8th the Thunderbird Activity Centre applied for renewal 
of their Development Permit. For the original Development Permit 
application 26 property owners were notified by Zoning and 32 
objections were received in reply. Because this application was 
of interest to more than just immediate neighbours, this time 
a larger area was included in the notification. Fiffy neighbouring 
property owners were notified of the r e- appl ica t ion and no 
objections have been received. The Police Department reports 
that there is no record of any complaints concerning the property. 
Ministry of Human Resources staff advise that funding will be 
extended until March 31, 1979. 

The Director of Planning is prepared to approve this Development 
Permit Application, in accordance with the submitted application, 
such plans and information forming a part thereof, thereby 
permitting the retention and use of the existing dwelling on this 
site as an institution of a philanthropic and charitable 
character in conjunction with the Thunderbird Native Women's 
organization, for a limited period of time expiring March 31, 1979. 

As requested by Council the Directors of Social Planning and 
Planning submit the foregoing report for the information of 
Council." 

The City Manager submits the foregoing report of the Directors of 
Social Planning and Planning for the INFORMATION of Council. 

RECOMMENDATION ; 

3. Sign Application - 

Great Shanghai Restaurant, 648 Main Street 

The Director of Planning and the Director of Permits and Licenses report as follows: 
"BACKGROUND 

The above sign application is within the HA-1 Zone (Chinatown Historic Area) or 
Schedule 'F' under the Sign By-Law. The proposed canopy sign does not 
presently meet the size requirements of the Sign By-Law as follows: 

Sign Type Size Propos ed Area Maximum Height ft Area Permitted 

By By-Law 

Canopy 2' x53'8" 107 SF 1 Foot, 54 SF (1 sf/ft. of frontage) 

Therefore, the Sign Adrr-inistrator (Director of Permits and Licenses) cannot issue 
the sign permit. 

However, the above application was referred to and considered by the Chinatown 
Historic Area Planning Committee (CHAPC) on January 11, 1978. The CHAPC 
recommended approval of the application subject to some minor conditions, for 
the following reasons: 
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Clause 3 Cont'd 

1. For its location on Main Street, the general size and design of the proposed 
sign are considered accept^le. 

2. The Droposal , subject to the minor revisions recommended, meets the proposed 
revisions to the Chinatown Schedule of the Sign By-Law, in that these would 
have the same requirements for canopy signs as presently permitted in other 
areas of the City under Section f of the Sign By-Law. 

SUMMARY 

The CHAPC is in favour of this sign application being approved, subject to the 
following conditions: 

1. The inclusion of some neon illumination, satisfactory to the Director of 
Planning 

2. Compliance with the requirements for canopy signs listed under Section 6 
of the Sign By-law. 

Although the sign application will be refused. City Council however, may 
anorove this sign application under Section 7(3) of the Sign By-law which states: 

'Special approval may be given by Council for a sign in a Special 
Area established by Council (i.e. Gastown, Chinatown, and Granville 
Mall) which would exceed the limitations specified for that Special 
Area but which would contribute significantly to the character of 
the area, after consultation with the relevant Special Committee 
and/or Board for the particular area established by Council.' 

RecxDinnendation ; The Director of Planning and the Director of Permits and 
Licenses recommend: 

That City Council approve this sign application subject to the 
conditions outlined above." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Director of Planning and the Director of Permits and Licenses 
be approved. 


FOR COUNCIL ACTiOH SEE PAGE(S) S. 
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The visual effect of emissions from industry can be mis- 
understood for the amount of water vapour in the emission 
can suggest improper control when, in reality, the air 
pollutants which may be present can be within present by- 
law standards. The permissive bylaw requirement of a 
higher level of emissions for three minutes/half hour can 
also result in similar misunderstanding when viewed without 
knowledge of the bylaw standards. Visual apd particulate 
contributions are also introduced in the Marpole area 
enamating from industries not located in Vancouver. 

Bylaw standards can be raised, however, your officials do 
not recommend this at this time for the following reasons: 

(a) Vancouver industries have co-operated well and 
have made, or are making, satisfactory efforts 

to meet the present requirements in most instances. 

(b) Many are in the process of further upgrading their 
control programs. These should be fully operative 
and assessed before standards are raised further. 

(c) Control of Vancouver industry without similar 
controls being applied elsewhere would not solve 
the total Vancouver problem and could be con- 
sidered as being unfairly restrictive." 

Your Board forwards the above report for Council CONSIDERATION. 

DELEGATION REQUEST - Sir Winston Churchill Secondary 
School Air Pollution Group. 


9 . Air Pollution - Manpower Situation 

The following is a resolution of City Council of September 22, 19 

"THAT WHEREAS the air pollution situation is stil] bad 
in the Marpole area although the City's revised air 
pollution standards have been in effect for over a year; 

THEREFORE BE IT RESOLVED that the Board of Administration 
report to the City Council on the 55ituation in the Marpole 
area and any steps that might be taken to remedy the 
situation; the Board of Administration also report on 
the manpower situation in the Air Pollution Control Division 

The Director of Permits & Licenses reports as follows: 

"The following report will refer to the manpower situation 
in the Air Pollution Control Division and the situation in 
the Marpole area will be the subject of a separate report. 

The Air Pollution Control Branch is composed of one super- 
visor and three field Air Pollution Control Officers. In 
view of the small number, it is evident that if one is 
away for holiday, sickness or other reasons, the staff is 
reduced at least by 25%. Each staff member is now entitled 
to one month's holiday, so one-third of a man year is lost 
each year. Unusual illness during 1970 accounted for over 
six months absence. 


Cont/d. 
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FIRE AND TRAFFIC MATTERS 

RECOMMENDATION 

1 . Pacific Centre Garage - Financial Status 


The City Engineer reports as follows: 


"In the past, the City Engineer has submitted reports annually to Council out- 
lining the financial status of the Pacific Centre parking garage. This report 
will inform Council of the 1977 financial performance. In addition, the esta- 
blishment of a fund to replace equipment which is no longer economical to repair 
will be recommended. 

The Pacific Centre parking garage was completed in August, 1975 with the opening 
of the Block 42 portion of the garage. This increased the garage capacity from 
840 spaces to 1556 spaces, making it the largest parking facility in Vancouver. 

The following is the 1977 cost-revenue summary: : 

Total Revenues $1 800 502 91 


Expenditures 

1 . Rental 

(Paid to Pacific Centre by 

Agreement) $ 808 532 04 

2. Proportion of Taxes $ 349 056 14 

3. Operating Expenses $ 512 292 85 

4. Repairs and Maintenance $ 43 519 27 

Total Expenditures $1 713 400 30 

Net Surplus $ 87 102 61 

In our 1976 review, a modest surplus in the garage operation was projected. 
This occurred because usage increased and the October, 1976 rate increase was 
in effect for the full twelve months of 1977. The entire Pacific Centre complex 
is now complete, so future increases in garage usage will be small. In order to 
maintain a surplus, the parking rates will require adjustments to keep pace with 
operating cost increases. The 1977 operating cost increase was held to 3.5% 
over 1976. 


The first phase of the garage was opened in October, 1971 and some parts of the 
parking control equipment now require replacement. In 1978, it will be necessary 
to replace six control gates, twelve vehicle detectors and other small miscella- 
neous items. The estimated cost of this equipment is $20 000. 

Since there was a revenue surplus in 1977 of $87 102 61, it is reconmended that 
$20 000 of this amount be reserved for equipment replacement in 1978. 

The Director of Finance has reviewed and concurs with this report." 

The City Manager RECOMMENDS that the above recommendation of the City Engineer 
be approved. 


Continued 
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2 . Request for Added Bus Stop 

on Pender Street at Howe Street 


The City Engineer reports as follows: 

"As a result of the opening of Robson Street between Howe and Hornby Streets 
to transit vehicles only on October 30, 1977, the #15 Gamble bus service was 
rerouted from a routing via Pender-Granville-Robson to a route via Pender- 
Burrard-Robson . 

In this vicinity, there is a bus stop for this service on Pender Street at 
Granville Street, with the next one at Burrard south of Pender Street. This 
Is about 400m (1300 feet) between stops and is considered excessive for the 
downtown area where the desirable spacing Is about 180m (600 feet) . 

There is an existing bus stop between the two above mentioned locations (at 
Hornby Street) , but it cannot be used because the Gamble bus has to position 
itself in the centre lane for executing a left turn at Burrard Street. 

In view of the above, it is recommended that a bus stop be established on the 

north side of Pender Street at Howe Street." 

The City Manager RECOMMENDS that the above recommendation of the Gity Engineer 
be approved. 


RECOMMENDATION AND CONSIDERATION 

3. Display of Red Cross Flags and Grant Request - 
Canadian Red Cross Society 

The Gity Engineer reports as follows: 

"A letter has been received fr<Mn the Canadian Red Cross Society pointing out 
that May 8th is the designated World Red Gross Day. The Red Gross Society 
requests permission to fly Red Cross flags on two of the City's flag islands - 

1. Gamble Street and 12th Avenue 

2 . South end of Burrard Bridge 

from May 5 to May 12, 1978. It is requested also that the cost to install and 
remove the flags be borne by the Gity. Gity staff could perform the work, and 
the estimated cost is $150.00. 

I recommend that permission be given to install flags on two flag islands May 5th 
to May 12th, 1978 and 

I submit for consideration the request from the Canadian Red Gross Society for a 
grant from the Gity to cover the costs of installing and removing flags 
(estimate $150.00)." 

The Comptroller of Budgets and Research advises that this request falls within 
the "Other" Grant Category in which there is a current unallocated balance of 
$331,698.00, $324,500 of which is the annual grant request of the Arts Gallery 
pending resolution by the Finance and Administration Committee; leaving an 
uncommitted balance of $7,198.00. This report is submitted direct to Council 
because of the urgency of the request. 

The City Manager RECOMMENDS approval of the recommendation and submits the 
request for a grant for Council's CONSIDERATION. 


FOR COUNCIL ACTIO?] SEE PACPfS) 
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FINANCE MATTERS 

RECOMMENDATION ; 

1. Redesign of the City's Real Property Tax Bill 

The following report has been received from the Director of Finance. 

"On March 29, 1977, City Council approved a recommendation of the Finance 
Committee as follows: 

"That the City authorize funds up to a maximum of $3,000 
for the redesign of the City's Real Property Tax Bill 
and that Mr. R. Derreth be engaged to carry out the re- 
design as discussed with the Finance Committee." 

Mr. Derreth worked with us over the balance of 1977 and into 1978 on the redesign 
of the tax bill. The work was considerably more time consuming than anticipated 
as the tax bill is an extraordinarily complex form and the requirements regarding 
the information that must go in it are complex and subject to change. There was 
also a misunderstanding between Mr. Derreth and the City staff regarding what was 
properly included in the $3,000, as Mr. Derreth has not dealt with the City 
previously. He was under the impression that the Federal and Provincial taxes 
applicable would be over and above the $3,000 whereas City staff assumed that they 
would be included. 

No formal agreement was written for this job, as is often the case. 

Mr. Derreth has agreed to absorb hundreds of dollars of extra type-setting costs 
involved in the redesign and it is my recommendation that Council approve an 
additional $595.20 of Federal and Provincial Sales Tax, to be added to the $3,000 
previously approved. I feel this is reasonable under the circumstances. 

I therefore recotnend that an additional $595.20 be provided from 1978 Contingency 
Reserve to pay the Federal and Provincial Sales Taxes applicable on the redesign 
of the tax bill . " 

The City Manager RECOMMENDS approval of the above recommendation of the Director 
of Finance, noting that nomal practice in Mr. Derreth 's field is to consider 
taxes as additional to prices quoted. 


2 . Supplementary Heating - Provincial Coroner 

The Director of Permits and Licenses reports as follows: 

"A new lease agreement has recently been signed between the Provincial 
Government and the City. It is for the premises occupied by the Provincial 
Coroner at 2A0 East Cordova Street. 

Part of this new agreement calls for the installation by the City of 
supp] ementary electric heating. The cost of installation is to be borne by the 
City but was reflected in an increase in the monthly rental to be amortized over 
a ten year period. 

In order to carry out the City's commitment, electrical work must be carried 
out costing an estimated $15,000. 

The Director of Finance advises that if Council approves the recommendation 
of this report the necessary funds would be provided from Contingency Reserve. 

It is therefore recommended that Council approve the expenditure of $15,000 
for supplementary heating to be installed in the premises occupied by the Provincial 
Coroner at 2A0 East Cordova Street. The necessary funds to be provided from 
Contingency Reserve." 

The City Manager RECOMMENDS the foregoing recommendation of the 
Director of Permits and Licenses be approved. 
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The Manager of the Civic Theatres Department reports as follows: 

"The addition of the Orpheum Theatre and the reorganization of the building 

maintenance and janitorial functions, together with the increased workload 

in these functions, has necessitated the employing of some casual building 

service workers on a continuing full time basis. A review of the on-going 

workload and the feasibility of having more permanent staff around with v^cm to plan 

the workload, indicates that the existing permanent staff should be augmented 

by the conversion of the equivalent of three full time building service workers 

from casual help to permanent staff. There would be no change in salary costs, 

as the salary for a permanent position is the same as that paid to a casual 

worker, and funding for the three proposed permanent positions, totalling 

$34,380 at the mid-step (1977 rates) would be transferred from the Casual 

Help account. There will, however, be an increase in the City's cost of fringe 

benefits equal to $82 per month for each position, for those additional fringe 

benefits allowed for permanent employees. This, for the three postions, amounts 

to $2,952 annually at 1977 rates. I feel that the additional expenditure of 

$2,952 annually is well justified considering the improved planning and service 

that the permanent positionfr will provide. I therefore strongly recommend 

that these permanent positions be approved." 

This recommendation is concurred with by the Administrative Analyst. 

The Comptroller of Budgets and Research advises that, if this report is ap- 
proved, the source of funding for the additional cost of $2,952 will be 
Contingency Reserve. 

The City Manager RECOMMENDS that the three permanent positions be established 
as requested by the Manager of the Civic Theatres Department. 
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PROPERTY MATTERS 

RE COMMEN DAT I ON 

1. Rental Review, Block 42, Undersurface Lease 
(Dunsmuir Street Exit) , Pacific Centre Limited 

The Supervisor of Properties reports as follows: 

"Under the terms of the undersurface lease, dated October 31, 
197 3, between the City and Pacific Centre Limited pertaining 
to the Dunsmuir Street exit, the payment of rental is to be 
reviewed at five year intervals. The present rental of 
$1,225. per annum expires on October 30, 1978 and pursuant 
to the lease terms agreement as to rental for the subsequent 
five year period commencing October 31, 1978 must be reached 
by both parties not later than April 30, 1978. 

Pacific Centre Limited and the Supervisor of Properties by an 
exchange of letters, dated April 18th and 19th, respectively 
have agreed on a rental of $2,7 00. per annum for the next 
five year period of the lease. All other lease terms and 
conditions remain unchanged. 

It is therefore recommended that effective October 31, 1978, 
the annual rental be increased to $2,700." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Properties be approved. 

2 . consent of Assignment of Lease 
Ground Floor Premises 

603 Smithe Street 


The Supervisor of Properties reports as follows: 

"The ground floor of 603 Smithe Street, Lot 20, Block 63, 
D.L. 541 is currently leased to William Kelly Ng as an art 
studio for a period of two years from November 1, 1976 to 
October 31, 1978. 

Application by letter has been received from the solicitors 
for William Kelly Ng for consent to assign the subject 
lease for the same use to Michael Margolus. 

It is recommended that the City consent to an assignment 
of the lease of the ground floor of 603 Smithe Street dated 
November 1, 197 6 in the name of Mr. William Ng to Michael 
Margolus, subject to the documents of assignment being to 
the satisfaction of the Director of Legal Services." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Properties be approved. 


3. Sterling Shipyards Ltd. 

- Assignment of Lease - Portion of 
Stewart Street East of Victoria Drive 

The Supervisor of Properties reports as follows: 

"A portion of Stewart Street East of Victoria Drive is 
presently leased, on a monthly holdover of a former term 
lease, to Sterling Shipyards which is now a subsidiary of 
the Canadian Fishing Co. 
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Clause No. 3 continued : 

Davis and Company, solicitors for the "Canadian Fishing Co." 
now request that City Council approve the assignment of lease 
from "Sterling Shipyards Ltd." to the "Canadian Fishing Co." 
effective May 1, 1978 with the term to run to May 24, 1980. 

It is therefore Recommended that the City grant a lease to 
the Canadian Fishing Company on a portion of Stewart Street, 
commencing May 1, 1978 and terminating May 24, 1980. The 
rental to be $973.00 per annum plus taxes as if levied with 
the lease to be drawn to the satisfaction of the Director of 
Legal Services and the Supervisor of Properties." 

The City Manager RECOMMENDS that the foregoing Recommendation of 
the Supervisor of Properties be approved. 

4. Establishing a portion of City-owned land for lane 
purposes, north of Broadway and west of Bayswater 

The Supervisor of Properties reports as follows: 

"The City of Vancouver previously owned all of Subdivision 9 and 10, Lot ki 
Block 31, D.L. 192, Plan IU6I; however in I938 these lots were sold except 
for the south 10 feet of each lot which was retained for lane purposes. 
Since that time this portion of these lots has been in use as lane but has 
never been formally established for that purpose. 

This lane is scheduled for paving in the near future and the City Engineer 
has requested that the portions of Subdivision 9 and 10 be formally 
established for lane purposes at this time. 

It is therefore Recommended that the south 10 feet of subdivision 9 and 10 
Lot I4, Block 31, D.L. 192, Plan IU6I be formally established for lane 
purposes and that the Formal Resolution establishing the same and submitted 
concurrently with this report be passed by Council." 

The City Manager RECOMMEITDS that the foregoing recommendation of the Supervisor 
of Properties be approved. 

5 . Property Acquisition 
1959 pandora Street 

The Supervisor of Properties reports as follows: 

"The above property, legally described as Lot 12, Block 28, 
D.L. 184, Plan 178, has been offered for sale to the City. 

This property is 49.5 feet X 122 feet in size, zoned M-2 , 
and is improved with an old wood-frame building that was 
occupied by a sheet metal and roofing company. The building 
adds no value to the property and should be demolished. 

The City owns the property on either side of the subject and 
across the lane, namely Lot 5 to 8, 9 to 11, and 13. The 
City lots are all zoned M-2 except for Lots 8 and 9 which 
are zoned M-1. All lots are 49.5 feet X 122 feet. Lot 5 
is held in the Land Purchase Fund and the balance are in the 
Property Endowment Fund . It is proposed to transfer said 

Lot 5 into the Property Endowment Fund as part of the 
assembly. The purchase of this lot will create an industrial 
land assembly of 54,350 square feet. 
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Clause No. 5 continued: 


Following negotiations, the owner has agreed to sell for 
the sum of $65,000.00 which is considered a fair and equit- 
able value for this property. The sale date is to be May 1, 
1978, and the owner is to provide vacant possession to the 
City as of May 31, 1978. 

The Property Endowment Fund Board, on April 17, 1978, endorsed 
the acquisition of this property for land assembly subject 
to Council approval, and it is, therefore, recommended that: 

A. The Supervisor of Properties be authorized to 
acquire Lot 12, Block 28, D.L. 184, Plan 178 on 
the foregoing basis, and demolish the building 
located thereon; with costs to be charged to 
Code No. 5927/9820, Property Endowment Fund. 

B. Lot 5, Block 28, D.L. 184, be transferred from 
the Land Purchase Fund to the Property Endowment 
Fund at a cost of $8,314.24, charged to Code 

No. 5927/9820." 

The City Manager RECOMMENDS that the foregoing recommendations of 
the Supervisor of Properties be approved. 

6 . Fal -^e Creek Ground Leaser 

The Director of Finance reports as follows: 

"On July 29, 1975 and June 22, 1976, Council approved the terms for ground 
leases for residential and commercial developments in False Creek - Area 6 
to be developed by Frank Stanzl Construction. These leases were subsequently 
prepared and executed by the City and the lessee. 

The lessee, Frank Stanzl Construction Ltd., has subsequently requested certain 
amendments to the lease which have the impact of increasing the ground rents 
payable to the City on certain leases and reducing the ground rents on other 
leases, but causing no net change in the City's financial position. The 
Director of Finance considers these changes to be reasonable and supports the 
lessee's request. 

In addition, there are certain option dates in the lease whereby the lessee 
can switch between alternative rental schedules. The lessee has requested an 
extension to those option dates due to delays in construction and marketing. 
The delays in the option date will have little or no financial impact on the 
City's position. 

As these leases have already been executed, it is normal practice to obtain 
Council approval for any changes to the leases. However, in the interests of 
relieving Council of the task of approving numerous detailed changes to leases 
which have no policy implications or financial impact on the City, it is a 
recommendation of this report that the authority to approve these changes be 
vested with the Director of Finance. 

It is therefore irecanuended that the Director of Finance be authorized to 
approve changes to the ground leases in False Creek, Area 6, Phase I where the 
changes deal with the rent terms, and where in the opinion of the Director of 
Finance, the changes have little or no impact on the City's financial position 
in the development. 

Any modifications to the ground leases which arise out of changes 
approved by the Director of Finance shall be prepared by and to the 
satisfaction of the Director of Legal Services or, in his absence, 
an Assistant Director on behalf of the City and the seal of the City 
affixed to such modifications." 


The City Manager RECOMMENDS approval of the recommendation of the Director 
of Finance. , 

FOR COUNCIL ACTION SEE PAGE{S) iQ... - 
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DATE: April 18, 1978 


TO: VANCOUVER CITY COUNCIL 

SUBJECT: ROYAL VANCOUVER YACHT CLUB: proposed sublease of 
Stanley Park foreshore and parking lot license 

CLASSIFICATION: RECOMMENDATION 


The Director of Legal Services and Superintendent 
of Board of Parks and Recreation report as follows : 

"The Board of Parks and Recreation at their meetings 
held on December 19, 1977 and April 3, 1978 approved a 
draft of a foreshore sublease and a license agreement 
for a parking lot between the City of Vancouver and the 
Royal Vancouver Yacht Club. The sublease and license 
now require approval by Council. 

The R.V.Y.C. has for many years occupied a water lot 
which it leases from the National Harbours Board for 
the purpose of operating the Coal Harbour station of 
its Yacht Club. They have recently renewed their 
N.H.B. lease to September 14, 1994. In order to gain 
access to the water lot, the R.V.Y.C. have used a ramp 
and driveway from Park Drive to the present facilities 
which are located on pilings within the area leased 
from the N.H.B. The ramp to the existing facilities is 
over City property without any lease, as until recently 
it was believed the N.H.B. leased area extended to the 
high-water mark instead of the low-water mark. 

The present facilities are no longer satisfactory, and 
the cost of renovations and maintenance of the building, 
dock and pilings is excessive. The Club has submitted 
plans to construct an island in the approximate position 
presently occupied by the present facilities and surroun- 
ding and supporting structures. The islcind would be 
about 20,000 square feet, of which about one-half would 
be between high- and low-water mark, which forms part 
of the foreshore which is leased to the City under 
the Stanley Park lease of 1908. 

In order to comply with the City of Vancouver Zoning 
and Development By-law, it is necessary that a marina 
provide one parking place for each two boats to be 
moored at the facility. It is therefore necessary that 
satisfactory arrangements be made with the R.V.Y.C. to 
provide suitable parking spaces to comply with the 
Zoning and Development By-law and to forestall use of 
public parking areas on Park Drive for Club purposes. 


The rent reflects the fact that the lease area is 
inter-tidal and requires substantial fill to prepare 
for construction. The term is relatively short, having 
regard for the fact that the portion of the $600,000.00 
facility on the lease area will revert to the City on 
termination of the lease. The Club has agreed to make 
concessions with respect to use of the property leased 
from the N.H.B. which are advantageous to the City. In 
anticipation of this lease, they have re-aligned the 
floats to provide better visibility from the shore and 
painted the boat shelters. The public will be allowed 
access to the island facilities for the purpose of 
observing water and boating activities. 


The Cliib has used the former buffalo paddock as a parking 
lot for many years. They have agreed to upgrade the 
parking lot to provide more suitable access and egress for 
parking 153 automobiles, as well as lighting, paving 
and landscaping. The anticipated cost of $65,000.00 
will be paid by the Royal Vancouver Yacht Club in 
addition to the increased annual rental from $1,000.00 
to an annual license fee of $2,00 0.00. The Club will not 
have exclusive use of the parking lot, but will only 
have an exclusive license to park vehicles over night. 

RECOMMENDATIONS 

A. Foreshore Sublease 

1. Term ; From September 15, 1977 to September 14, 1994. 

2. Rent ; 3.5^ per square foot, to be reveiwed from 
time to time to coincide with the National Harbours Board 
rental rate for the adjacent water lot. 

3. Taxes ; The sublessee will be required to pay taxes 
or the equivalent taxes on the foreshore premises in 
addition to water and utility charges. 

4. Use ; The premises shall be used only for the purpose 
of maintaining Club and service facilities for the purpose 
of operating a Yacht Club. The sriblessee will be permitted 
to operate a restaurant. The public will be permitted 
access to the island facilites for the purpose of observing 
water and boating activity and such access is to be to 

the satisfaction of the Superintendent and consistent with 
the necessary use of the premises by the Club and reasonable 
security precautions. 

5. With respect to the combined foreshore area and the 
N.H.B. water lots; 

(a) the sublessee will not permit the sale of 
petroleum products or allow the premises to 
to be used as an aircraft of helicopter port; 

(b) the sublessee will observe and abide by all 
by-laws of the City of Vancouver, including 
a requirement to comply with the provisions 
of the Zoning and Development By-law with 
respect to parking; 

(c) the sublessee will agree to maintain the 
present arrangement of the floats and refrain 
from making significant changes in the style 
and decoration of the boat houses; 

(d) the sublessee will conmience the construction of 
the island and structures thereon in accordance 
with the plans filed for a development permit 
within two years and complete construction 
within four years. 

6. The City will reserve rights of way for public utili- 
ties without compensation except for damage to property. 

7. The City will have the right, upon six months' notice, 
to terminate the lease if the premises are required for 
the purposes of the City. In such event, the City will 
pay the pro rata cost of the installations required 
pursuant to the proposed sublease. 
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8. The sublessee will be required to provide at least 
153 parking spaces, and in that respect a separate agree- 
ment for 17 years will be entered into. 

B. Parking Lot License 

1. Term : The term shall be the same as the foreshore 
sublease, with the provision that the parking lot license 
will be terminated if the foreshore lease is terminated. 

2. License fee : The annual license fee shall be 
$2,000.00 payable in advance. 

3. Use : The parking lot will be used for the parking 
of vehicles belonging to members and guests of the 
licensee, including the exclusive right to park vehicles 
over night. The licensee shall be required to improve 
the area by installing at its expense lighting, land- 
scaping, paving, fencing, and provide for access and 
egress, all to the satisfaction of the Superintendent. 
The licensee will be required to permit members of the 
public to use the parking lot. 

4. The licensee will maintain the premises except for 
a semi-annual sweeping which will be carried out with 
Park Board equipment. 

5. A right of way will be reserved for utility purposes. 

6. The license may be terminated by the Board with six 
(6) months' notice, if the premises are required for 

the Board's use for purposes other than for a parking lot 
or similar purpose, provided that the licensee will be 
compensated for the cost of the parking lot installations. 

It is recommended that the sublease and license agreement 
be approved for execution on behalf of the City by the 
Chairman and Superintendent of the Board of Parks and 
Recreation, with the Royal Vancouver Yacht Club, in 
accordance with these recommendations and the draft pro- 
visions of the sublease and license which are available 
in the City Clerk's office for inspection, to the satis- 
faction of the Superintendent of Parks and the Director 
of Legal Services." 

The City Manager RECOMflENDS that the foregoing recommendations 
be approved. 


FOR CO'JMCIL ACTION SEE PAGE(S) 1. 
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Board of Administration, November 27, 1970 (WORKS - 8) 


Clause 9 Cont/d. 


An additional Air Pollution Control Officer to provide 
service at the level required by the Air Pollution Control 
Bylaw was recommended to Council August 26, 1969 as part 
of a report 'Enforcement of the new Air Pollution Control 
Bylaw. ' The following is an excerpt from this report: 

' 3 It must also be noted that the new Air Pollution 
Control Bylaw has increased the workload of the 
present staff for: 

(i) New standards in the bylaw will require 
that re-testing of installations previously 
tested should be carried out in many areas, 
e.g. foundries, incinerators. 

(Note: The testing referred to is a two-man 
operation and is time consuming.) 

(ii) More complaints are being received and will 
likely continue at a higher level than in 
the past. Each complaint must be inves- 
tigated. 

(iii) If other inspectional staff carry out 
inspections to find offenders of the Air 
Pollution Control bylaw, in or out of 
regular working hours, a substantial 
number of referrals to the Air Pollution 
Control Branch will result. ' 

Council at that time stated 'that the whole matter be tabled 
pending action which may be taken on air pollution by the 
Greater Vancouver Regional District. ' 

The specialized nature of the work of this staff is such 
that no one else in the City service is available to assist 
on a temporary basis. To our knowledge, there is no other 
source where a person of the required technical knowledge 
at this level can be obtained for either permanent or tem- 
porary employment. To obtain additional staff members, it 
would be necessary to engage a person with the same basic 
training as the prosont staff (Stationary Ilnqinoor) and 
provide a training perioci of about one year with our prosont 
staff to obtain apf)rox imato ly tho same 1 evo 1 of oxpertiso. 

To assist in the enforcement of the bylaw, particularly 
during the periods of illness, as noted, the Fire Wardens, 
as part of their normal inspections, are assessing incin- 
erators in apartment buildings for referral to the Air 
Pollution Control Branch, as may be required. 

In view of the unsatisfactory staff situation noted above, 
and because clarification of air pollution control programs 
at the Regional and Provincial levels may not be forth- 
coming for some time, the establishment of the Air 
Pollution Control Division should be increased by the 
addition of one Air Pollution Control Officer. 

The Director of Personnel Services reports as follows: 

'The Director of Permits and Licenses is recommending 
the establishment of a new position in the Air Pollution 
Control Branch of the Department of Permits and Licenses. 

I have reviewed the proposed duties and responsibilities 
of the position and find that it will involve the obser- 
vation, inspection and regulation of sources of air 


Cont/d, 
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PART REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


APRIL 13, 1978 

A meeting of the Standing Committee of Council on Community 
Services was held on Thursday, April 13, 1978, in Committee 
Room No. 1, Third Floor, City Hall, at approximately 1:30 P.M. 


PRESENT ; Alderman Rankin, Chairman 

Alderman Bellamy, Clauses 1 and 2 
Alderman Ford 

Alderman Marzari, Clauses 3 and 4 
ABSENT ; Alderman Gerard 
COMMITTEE CLERK; H. Dickson 


Recorded Vote 

Unless otherwise indicated, votjes of the Committee on each item 
were unanimous. i.^. 


RECOMMENDATION 

1. Liquor Permit Application - 
2270-72 West 4th Avenue 

The Committee had before it for consideration a Manager's 
report dated March 30, 1978, in which the Director of Planning 
reported on the application of architect Andre Bernou for 
Development Permit Application No. 79922 to construct a new 
building at 2270-72 West 4th Avenue, as follows; 

'The above noted Development Permit Application has been filed to 
construct a two-storey building containing retail space and a 
restaurant space with a holding bar on the main floor and two 
dwelling units on the second floor. 

This development is situated on the south side of 4th Avenue, 
between Vine and Yew Streets. 

The proposed holding bar development will provide an assembly area 
of approximately 165 sq. ft. (7% of the floor area of the restaurant). 
The proposed seating capacity for a dining area of the restaurant 
is 66 people. For Council's guidance, the City Building Inspector 
has advised that having regard to the City Building By-law requirement 
the holding bar could accommodate a maximum of 20 people. 

No complaints have been received from the Health Department. The 
Police Department have recommended favourable consideration. 

The Director of Planning, at his meeting of February 27, 1978, approved 
this application with the following condition; 

"The use of the holding bar is to be first dealt with 
by City Council through the Standing Committee on 
Community Services on report from the Director of 
Planning." 

This application is therefore being referred to City Council through 
the Standing Committee on Community Services for consideration of the 
new liquor outlet . ' 



Continued . 
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Standing Committee of Council on Community Services 
April 13, 1978 


(1-2) 


Clause No. 1 Continued 

During discussion, the Committee noted that under the 
Provincial Liquor Act the maximum seating capacity for the 
holding bar would be 25% of the seating capacity of the 
restaurant. 

Following discussion, it was 

RECOMMENDED 

THAT the Director of Planning be advised that 
Council has no objection to the issuance of 
Development Permit Application No. 79922 to 
Mr. Andre Bernou to construct a two-storey 
building containing a holding bar at 2270-72 
West 4th Avenue. 


2 . Hotel Vancouver re Fire By-law 

City Council, on February 21st, 1978, approved the follow- 
ing recommendations from the Community Services Committee meeting 
of February 9, 1978: 

"A. THAT City Council require C.N. Hotels to submit to 
the Community Services Committee: 


i) an undertaking to carry out the necessary 
work to have the Hotel Vancouver comply 
with the City Fire By-law; 

ii) a schedule acceptable to the Fire Chief 
for the work to be completed within 
eighteen months of February 9, 1978; 

iii) monthly progress reports on work being 
undertaken at the Hotel Vancouver, such 
reports to be submitted to the Fire Chief 
who will report monthly to the Community 
Services Committee. 


B. THAT the City prosecute C.N. Hotels for failure to 
comply with the City Fire By-law if the owners of 
the hotel do not comply with any of the foregoing. 

C. THAT the City Manager report to the Community 
Services Committee on the functions and jurisdic- 
tions of the City Fire Chief as compared with the 
Provincial Fire Marshal, such report to include 
comment on whether the Provincial Fire Marshal 
delegate his full powers to the City Fire Chief 
who acts as his deputy. " 


The first progress report was submitted to the Committee on 
March 9, 1978. 

The Committee had before it for consideration a Manager's 
report dated April 10, 1978, in which the Deputy Fire Chief 
enclosed a progress report (copy circulated) from the solicitor 
for C.N. Hotels regarding upgrading of the Hotel Vancouver. 

The Manager's report stated that the information supplied by 
Canadian National is satisfactory to the Fire Chief. 


Continued . . . 
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Clause No. 2 Continued 

Appearing before the Committee on this matter was the Chief 
Fire Warden who advised the Committee that progress toward the 
hotel complying with the City fire by-law is satisfactorily under 
way and that the Fire Department has now received a schedule of 
the work. 

The Committee requested the Chief Fire Warden to continue to 
monitor the situation closely. 

Following brief discussion, it was 

RECOMMENDED 

THAT the City Manager's report dated April 10, 19 78, 
and the progress report dated April 4, 1978, from 
Canadian National be received. 


3 . Regulation of Shopping Hours 

The Committee had before it for consideration a memorandum 
dated April 10, 1978, from the City Manager (copy circulated) and 
a Manager's report dated March 23, 1978 (on file in the City 
Clerk's office) on the regulation of shopping hours in the City. 

The Manager's report contained a brief explanation of the 
three pieces of legislation affecting store closing hours, 
commented on recent experience on statutory holidays and listed 
a number of problems that have been encountered in connection 
with the existing regulations. 

In the Manager's report, the Director of Permits & Licenses 
outlined a number of options under which the City could alter 
its regulation of shopping hours. 

In the memorandum from the City Manager, which accompanied 
the report, the Manager recommended that the Manager's report 
be received and referred to a suitable meeting where input from 
interested parties can be heard, and the Manager requested the 
Committee give some indication as to the type of meeting. 

Appearing before the Committee on this matter was the 
Director of Permits & Licenses. 

During a brief discussion by the Committee, one member 
inquired whether City officials have ever considered an additional 
business tax for businesses wishing to operate longer hours, and 
staff replied that to the best of their knowledge this has not 
been studied. 

The Committee felt that it should allocate two hours at the 
Committee's usual afternoon meeting time to hear submissions 
from the public regarding shopping hours. 

Following discussion, it was 

RECOMMENDED 

THAT the City Manager's report dated March 23, 19 78, 
on regulation of shopping hours be received and 
referred to an afternoon meeting of the Community 
Services Committee at which time City staff would 
provide the Committee and the public with a presenta- 
tion on shopping hours. 

FURTHER that the City Clerk's office invite interested 
parties to attend the meeting. 
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4 . Handicapped Resource Centre 

The Committee had before it for consideration a Manager's 
report dated March 29, 1978 (copy circulated) in which the 
Director of Social Planning and the Supervisor of Properties 
reported on an enquiry from the Handicapped Resource Centre 
regarding the possible purchase of City property for a group 
home for the physically disabled. 

Appearing before the Committee on this matter were the 
Supervisor of Properties, a representative of the Social Planning 
Department and representatives of the Handicapped Resource Centre. 

During discussion, it was noted that the Properties Division 
feels that none of the available City lots would be suitable for 
the needs of the organization; however, the spokesman from the 
Handicapped Resource Centre indicated they are still interested 
in sites at 8th Avenue and Arbutus and at King Edward and Carolina. 

The Supervisor of Properties advised the Committee that the 
King Edward and Carolina site is being held pending the City 
Engineer reaching a decision on how much of this site he may 
require for street widening, and that the 8th Avenue and Arbutus 
location is reserved for day care use at present. 

The Supervisor of Properties advised the Committee that he 
could not say precisely how much of the King Edward and Carolina 
property might be required by the Engineering Department, and 
further stated that the City is in fact out of land, except for 
sites which have problems associated with them. 

The Committee felt that it should continue to examine 
potential sites for the Handicapped Resource Centre at a future 
meeting, at which time the City Engineer would be present to 
advise the Committee on what his needs may be in respect of City 
property. 

Following discussion, it was 

RECOMMENDED 

THAT the City Manager's report dated March 29, 1978, 
on the Handicapped Resource Centre be received, and 
the Supervisor of Properties be requested to prepare 
a further report for the Committee on available City 
land, and that the City Engineer accompany the Super- 
visor of Properties to the Committee meeting when this 
report is before the Committee. 


The Committee AGREED that its next meeting, scheduled for Thursday, 
April 20, 1978, would start at 12:00 Noon to allow members to 
attend the Planning & Development Committee meeting at 1:30 P.M. 
that day, to participate in discussion on the Kivan Boys & Girls 
Club. 


The meeting adjourned at approximately 2:30 P.M. 
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PART REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


APRIL 13, 1978 


A meeting of the Standing Committee of Council on Planning 
and Development was held in the No. 1 Committee Room, Third Floor, 
City Hall, on Thursday, April 13, 1978 at approximately 1:30 p.m. 

PRESENT : Alderman Harcourt, Chairman 

Alderman Brown 
Alderman Kennedy 

ABSENT : Alderman Gibson 

Alderman Puil 

CLERK TO THE 

COMMITTEE : M. L. Cross 


RE COMMENDAT I ON 

1 . Local Area Planning Review 

The Committee considered a communication dated March 1, 1978 
from the Executive Co-ordinator of the Vancouver city Planning 
Commission, on behalf of the Chairman and Members (copy circulated) . 

The following members of the Vancouver city Planning Commission 
were present: 

- Mrs. M. Kelly, Chairman of the Sub-Committee to review 

Local Area Planning 

- Mrs. J. catlif f 

- Miss J. Lee 

- Mr. R. Morris 

As well as: 

- Mrs. H. Symonds, Executive Co-ordinator 

Mrs. Kelly advised that in 1973 a City Planning Department 
report entitled "Shaping the Future" outlined a decentralized plan- 
ning approach called Local Area Planning, aimed at taking a close 
look at a community and examining the local concerns within the 
context of the problems, issues and goals of the City as a whole. 
Active, ongoing citizen involvement was an integral part of the 
program. The Vancouver city Planning Commission has long been 
committed to the concept of citizen involvement in planning . Mrs . 
Kelly noted that much of the work undertaken under Local Area 
Planning has been made possible by grants available from Federal 
Government programs thus the programs result in certain rigid re- 
quirements. The Commission members would prefer a flexible approach 
to local area planning but realize that this would be very expensive 
to undertake without the availability of grants. The Commission's 
report comments on matters of principle and some issues that require 
clarification or further consideration. 
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Part Report to Council 
Standing Committee of Council 
on Planning and Development 

April -13, 1978 (II-2) 
Clause No. 1 continued : 

Some of the issues considered by the Planning Commission are: 

(1) What does local area planning offer? 

- It is advantageous for the City to involve people as early 
as possible in the planning stage; 

- Special efforts should bd made to provide opportunities to 
study the impact of local concerns on the civic scene in 
general; 

- Ultimately, there may be a role in this aspect of the process 
for the Vancouver City Planning Commission. 

(2) How local is local? 

- A project undertaken some years ago by United Community 
Services provided a rationale for dividing the City into 
22 areas. This has been the basis for the definition of 
local areas for the purpose of local area planning. Neigh- 
bourhood improvement programs had a considerable effect on 
boundaries because of the requirements with respect to 
population, etc.; 

- The Commission feels there would be advantages in dividing 
the City into six to twelve local areas for combined 
administrative purposes. For local area planning programs 
existing areas of concern might become actual working areas. 
This would provide for some flexibility; 

- The commission recommended: 

"That an interdepartmental staff team be established 
to examine the City and delineate broad, general 
"all-purpose" divisions (perhaps six to a dozen) . 
Within these broad divisions, areas providing special 
opportunities or having special problems should also 
be identified. We suggest that the examining body 
might consist of staff representatives from the City 
Departments of Planning, Engineering, Health, and 
Social Planning, and from the School Board, Parks 
Board and the Police Commission. 

It is important that the findings of such a team should 
be discussed with community groups before final pro- 
posals are brought to Council for decision." 

(3) Who from the City should be involved in Local Area Planning? 

- The Commission feels that local area planning is not some- 
thing that exists apart from other departments in the City 
but is a team operation. As such representatives from the 
same groups outlined above could form a core policy/ 
program group for broad consideration of matters relating to 
local area planning. As planning is essentially an inte- 
grating procedure the Planning staff member of the group 
would undertake the task of co-ordination. Once the program 
is in operation the core group could become a resource to 
the local community with day to day liaison undertaken by 
the Planning Department. 
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Standing Committee of Council 
on Planning and Development 

April 13, 1978 (II-3) 
Clause No. 1 continued : 

- The Commission recommends: 

"the establishment of a core group of staff, repre- 
sentative of the City Departments of Planning, 
Engineering, Health, and Social Planning, and the 
School Board, Parks Board and Police Commission, 
this group to undertake broad consideration of policy 
and program matters relating to local area planning, 
and with the representative of the Planning Department 
in the role of co-ordinator . " 

(4) How should local area planning be undertaken? 

- The commission feels the launching of a local area planning 
program is critical to its success. The Planning Department 
is to be commended on preprogram literature circulated 

within the communities . Liaison aldermen have been a strength- 
ening factor and very valuable; 

- The Commission feels there would be suitable benefits in 
using what is called a community development approach well 
ahead of calling a public meeting. This approach stresses 
development of community awareness and a process of involve- 
ment in between meetings ; 

- Some of the major civic agencies could have a valuable con- 
tribution in helping to launch local programs. The nearest 
community centre might feature some special programs about 
its area, the local school might provide a place where 
opportunities could be given for community self-study, 

the local library could display relevant materials and 
background reading matter for those who wish to become 
involved in their local planning activities. 

The commission recommends as minimum requirements, that: 

" (a) Before any local area planning is launched 

adequate time should be allowed to facilitate 
co-opting the ensured support of community 
leaders from a range of community groups and 
organizations ; 

(b) The appointment of a liaison alderman to a 
local area planning program be continued; 

(c) Arrangements be made for the presence of rep- 
resentatives of the proposed interdepartmental 
core "policy/ program" team at the initial meetings 
held in local areas; 

(d) A local area planner be assigned as co-ordinator 
and liaison between the core team and any estab- 
lished citizens' co-ordinating group or committee; 

(e) Co-operating agencies be asked to consider what 
contribution they can make toward assisting local 
citizens to acquire information about their neigh- 
bourhood and implement programs accordingly." 


cont ' d 
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(5) Decentralization and site offices. 

- The commission feels it would be advantageous to maintain 
on a continuing basis a small number of informational 
headquarters at strategic locations throughout the City i.e., 
the suggested six to twelve major divisions within the City. 
When intensive work is undertaken in an area within one 

of the broad divisions a temporary working site office 
should be set up for the operation of the program to enable 
the planner and other resource people to get out into the 
community. At the conclusion of the program "divisional 
offices" could once again become the information point. 

(6) community initiatives. 

- Attempts should be made to encourage community initiatives. 

(7) priorities. 

- The ultimate establishment of priorities would be a matter 
for political decision. Certain properties have been set 
in response to N.I. P. requirements. Some of the methods 
used for identifying N.I. P. areas could be used in developing 
a system of priorities; 

- Whatever system is used for establishing priorities citizens 
should be informed of how the priorities are reached and 
that the decision was based on sound criteria; 

- The commission recommended: 

"That guidelines for priorities in local area planning 
programs be clearly established and publicly communi- 
cated . " 

(8) Operating guidelines. 

- The commission feels that flexibility of approach is 
important in developing local area planning programs; 

- However, there would be advantages to having a general out- 
line for operating guidelines adopted throughout the City 
in regard to the following: 

(a) The ways in which any citizens ' co-ordinating group or 
committee may be brought together and the terms of 
reference that will apply once such a group is formed. 

(b) The desirability of having membership of such group 
as representative as possible of the major interests 

of the community and the maintenance of such credibility. 
A reasonably representative group not only provides 
a good base for action programs but also acts as a 
monitoring device. 

(c) The way in which the planning process will obtain 
information and disperse information to the community 
and the necessity for such processes to be as open as 
possible . 
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(d) The establishment of a site office and the duration 
of its use. 

(e) The involvement of civic departments and agencies. This 
should be clearly indicated when a program is launched 
so that citizens of an area know from the start with 
whom they will be dealing during the process. 

(9) Conclusion. 

- The commission would like to regard its belief that the 
planning process, whether at the local level or at the 
overall City level must be a continuous and flexible 
process, learning from its experience as it goes along; 

- The Commission would also like to regard its support for 
the principle of local area planning which should be a 
process that can help attain broad civic objectives; 

- It is the Commission's hope that City Government will also 
be concerned with: 

"- creating a sense of pride and satisfaction in 
living in the city — this frequently begins in 
the area where people live . 

- Creating a sense of stability and confidence — 
the solution of local problems, the improvements 
of local neighbourhoods certainly work towards 
this end . 

- Enabling all parts of the city to share in the 
distribution of city services on the one hand, and 
to accept their share of responsibilities, parti- 
cularly in regard to the location of unpopular 
but necessary facilities, on the other. Local 
area planning may well help in this latter regard." 

The Vancouver City Planning Commission communication states in 
conclusion: 

"We feel that the Planning Department's Review thoughtfully 
recognizes most of the strong and weak points of the present 
situation. We feel it is important to recognize that some 
of the problems encountered are essentially merely growing 
pains, and that refinements in organization rather than 
completely different approaches are needed. The desira- 
bility of a team approach, the sharing of responsibility 
between major departments and sectors of City government 
and the citizens concerned with an integrating role for 
the Planning Department are seen by us to be essential 
elements of a sound and valuable local area planning pro- 
gram. We recognize the concerns expressed in regard to 
funding and staffing but we prefer to ask the question: 
can we afford not to have local area planning?" 

In answer to a question on the process being followed, Mr. D. 
Come jo. Area Planning, advised that community organizations and 
groups had been requested to provide comments on the Planning 
Department report entitled "Review of Local Area Planning". Nine- 
teen responses had been received. It is anticipated 25 will be 
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received. The Planning Department will summarize the responses 
and the problems that need further study will be identified in a 
report to the Committee . 

After discussion, the Committee 

RECOMMENDED 

THAT the brief dated March 1, 1978 from the Chairman and 
Members of the Vancouver City Planning Commission be received 
and referred to the Director of Planning to incorporate in 
his further report on the Review of Local Area Planning. 


The meeting adjourned at approximately 3:00 p.m. 

****** 
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Clause 9 Cont/d. 


pollution in an assigned district. The incumbent will 
be required to determine the causes of air pollution and 
to take the required steps to eliminate it through 
advertising and advocating those responsible and in some 
cases by prosecution of persistent offenders. 

These are the duties of an Air Pollution Control Officer I, 
Pay Grade 23 ($687-825) and I recommend that the position 
be so classified, effective when adopted.' 

The costs of the additional salary, fringe benefits, auto 
allowance and furniture would be included in the 1971 
budget estimates, and are as follows: 


Salary 

Fringe Benefits 
Auto Allowance 
Furniture 


8,244 
989 
840 
325 


$10,398 


In view of the above, the following is recommended: 


(a) The establishment of the Air Pollution Control 

Branch of the Department of Permits and Licenses 
be increased by one Air Pollution Control 
Officer I. 


(b) The report of the Director of Personnel Services 
be adopted . " 


Since the foregoing report of the Director of Permits and Licenses 
deals with standard of service and further since Council in 
August, 1969 tabled a request for additional staff pending action 
by the Regional District, your Board submits the recommendations 
of the Director of Permits and Licenses for the CONSIDERATION of 
Council. 


******** 
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PART REPORT TO COUNCIL 



STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


APRIL 13, 1978 


A meeting of the Standing Committee of Council on Finance and 
Administration was held on Thursday, April 13, 1978, in Committee 
Room No. 3, Third Floor, City Hall at approximately 3:30 p.m. 


PRESENT ; 

ABSENT : 
CLERK : 


Alderman 
Alderman 
Alderman 

Alderman 
Aldeman 

E . Bowi e 


Brown , Chai rman 

Marzari 

Puil 

Gerard 
Gibson 


RECOMMENDATION 


1. B.C. Cancer Foundation 
- Grant Request 

On June 21, 1977, the B.C. Cancer Foundation requested a grant 
in lieu of taxes based on the 1977 Property Tax Assessment in the 
amount of $27,125.53 for their property at 601 West 10th Avenue. 
This request went before Council in a Manager's Report dated October 
26, 1977 and Council, at its meeting of November 9, 1977, passed the 
following motion: 

"THAT this clause be referred to the Finance and 
Administration Committee for consideration, and 
the B.C. Cancer Foundation be invited to appear 
before the Committee as a delegation." 

The Vancouver City Charter states that 

"396. All real property in the City is liable to taxation 
pursuant to a rating by-law, subject to the follow- 
ing exemptions :- 

(c) Real property 

(i) of which an incorporated charitable insti- 
tution is the registered owner or owner 
under agreement, either directly or through 
trustees therefore, and which is in actual 
occupation by such institution and is 
wholly in use for charitable purposes; " 

When appearing at the January 12, 1978 meeting of the Standing 
Committee on Finance and Administration, the Foundation was advised 
that although they are a totally non-profit organization, they would 
not qualify for a grant in lieu of taxes as the building is not 
wholly in use for charitable purposes due to the rental and vacant 
areas. Their request therefore must be considered as an outright 
grant and they were requested to provide current financial statements 
and a projected budget for 1978, for a report to the Finance Commit- 
tee by the Director of Finance. 
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The Committee this day had for consideration a Manager's Report 
dated March 16, 1978 (copy circulated) in which the Director of 
Finance reported on the financial statements as received from the 
B.C. Cancer Foundation, and recommended that Council not provide a 
grant in lieu of the 197 7 property taxes or for any other amount. 

Mr. D. Goldie, Director and Past President of the B.C. Cancer 
Foundation was present at this meeting and presented a brief (copy 
circulated) in support of their grant request. The brief also 
clarified statements presented in the report from the Director of 
Finance. 

During discussion, the Committee stated that while the B.C. 
Cancer Foundation was certainly worthy of support, an outright grant 
would set a precedent for a multitude of similar requests from other 
research organizations. It therefore, 

RECOMMENDED 

THAT the grant request in the amount of $27,125.53 
from the B.C. Cancer Foundation in lieu of 1977 
property taxes or any other amount be not approved. 


2. Scavenging Revenue Item - 

September Quarterly Budget Review 

On November 22, 1977, when reviewing the September Quarterly 
Budget Report, Council expressed concern that "Scavenging Fees" 
indicated a reduction in revenue of $60,000.00. This item was 
referred to the Finance and Administration Committee which then 
requested an explanation of this reduction. 

The Committee had for consideration a Manager's Report dated 
March 22, 1978 (copy circulated) in which the Director of Finance 
and the City Engineer reported on - 

(a) how the 1977 estimate was calculated; 

(b) identified activities where revenue had declined 

significantly; 

(c) explained reasons for the revenue decline; 

(d) estimated the direction the revenue may take in 

the future . 

During discussion of this report, the Committee requested in- 
formation on the difference in amounts being charged for container 
service by private contractors and the amount charged for the seime 
service by the City. The Director of Finance stated that while at 
one time, the fee charged by the private contractor was slightly 
below what the City charged, competition between private contractors 
now was such that they were undercutting each other. Consequently, 
the City's fee while remaining stable is now considerably higher 
than that charged by private contractors. 

Concern was expressed by the Committee that private contractors 
were taking business from the City while still using the Delta 
dumping facility. It was felt that some consideration should be given 
to an additional surcharge to be placed on private operators when 
using the dump operated by the City. 
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Clause #2 continued: 


The Committee 
RECOMMENDED 

A. THAT the Manager's Report dated March 22, 1978 
from the Director of Finance and the City Engineer 
be received for information. 

B. THAT the Director of Finance and the City Engineer 
be requested to report to the Committee on the 
feasibility of an additional surcharge to be levied 
on private contractors when using the Delta dump. 


3. Business Tax Assessment Appeals 
- Staff Time 


The Chairman brought up the matter of the Court of Revision - 
Business Tax Assessment Appeals - 1978 Main Roll, and expressed 
concern regarding the amount of administrative time involved in the 
preparation of the appeal hearings. The Director of Finance advised 
that he will be reporting later in the year on the distributional 
pattern of City taxes with suggestions on possible procedures for 
changing this pattern. 


The meeting adjourned at approximately 4:30 p.m. 


* * * * * 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


APRIL 20, 1978 


A meeting of the Standing Committee of Council on Community Services 
was held on Thursday, April 20, 1978, in Committee Room No. 1, Third 
Floor, City Hall, at approximately 12:00 Noon. 


PRESENT ; Alderman Rankin, Chairman 
Alderman Bellamy 
Alderman Ford, Clauses 2 and 3 
Alderman Marzari 

ABSENT ; Alderman Gerard 

COMMITTEE CLERK: H. Dickson 


Adoption of Minutes 

The Minutes of the Community Services Committee meeting of April 6, 
1978 and of the Part Report of the Committee dated April 13, 1978, 
were adopted. 

Recorded Vote 

Unless otherwise indicated, votes of the Committee on each item 
were unanimous. 


RECOMMENDATION 


1. Extension of Hours - Hotel "Pubs" 


The Committee had before it for consideration a Manager's 
report dated April 7, 1978 (copy circulated) in which the Director 
of Permits & Licenses reported on applications from the operators 
of the Nelson Place, Cecil, Austin and Astoria Hotels to keep their 
Class "A" "Pub" operations open during the same hours as their beer 
parlours. 

City Council approval is required for these Class "A" operations 
to remain open beyond 11:00 P.M. 

Appearing before the Committee on this matter were the Director 
of Permits & Licenses and the applicants. 

During consideration, it was noted that the City Manager and 
the Director of Permits & Licenses recommended approval of the four 
applications . 


Following brief discussion, it was 


RECOMMENDED 

THAT Council approve an extension of the operating hours 
for the Class "A" "Pvibs" at the following hotels to the 
time indicated: 


Nelson Place Hotel 1:00 A.M. 

Cecil Hotel 1:00 A.M. 

Austin Hotel 1:00 A.M. 

Astoria Hotel 12:30 A.M. 


Continued . . 
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2. Purchase of Wicklow Hotel, 1516 Powell Street 

The Committee had before it for consideration a Manager's 
report dated March 31st, 1978 (copy circulated) in which the 
Supervisor of Properties and the Director of Social Planning 
reported on a proposal by the owners of the Wicklow Hotel, 
1516 Powell Street, that it be sold to the City. 

The City Manager recommended approval of the recommendation 
of the Supervisor of Properties and the Director of Social Plan- 
ning that the City not purchase this hotel. 

Appearing before the Committee on this matter were Mr. Harris 
L. Cashman, representing Mr. Russell Awram, owner of the building; 
the Director of Social Planning; the Supervisor of Properties; the 
Medical Health Officer and Ms. M. Davies of the Department of Human 
Resources . 

Mr. Cashman presented to the Committee copies of a letter 
dated April 18, 1978 (copy circulated) and stated that he refutes 
the findings of the Supervisor of Properties and the Director of 
Social Planning as contained in the Manager's report. 

In his April 18th letter, Mr. Cashman stated the owner is 
prepared to sell the building for $550,000.00, a reduction of 
$75,000.00 from the asking price of $625,000.00 when the Manager's 
report was written . 

During consideration of this matter, the City Manager noted 
that the latest asking price of $550,000.00 is still high as the 
building was offered to the City for $220,000.00 before renovations 
and that this figure added to the cost of the renovations, totals 
only $475,000.00. 

Members of the Committee questioned the reasons the hotel is 
being offered for sale and Mr. Cashman replied that the owner is 
not in the business of renovating a building and retaining posses- 
sion. 

Members of the Committee stated that there should be a clearly 
demonstrated need for the City to purchase the building and such a 
need has not been put forward. 

It was also pointed out during discussion that there is a 
vacancy rate in the Downtown Eastside of approximately 18%, and 
in response to a query from the Chairman, the Director of Social 
Planning and the Medical Health Officer indicated there likely 
would still be a vacancy rate if the City was to enforce its by- 
laws more strictly. A report on the implications of strict by-law 
enforcement from the Medical Health Officer and the Director of 
Social Planning is anticipated in approximately four weeks. 

Following discussion, it was 

RECOMMENDED 

THAT the City not purchase the Wicklow Hotel, 
1516 Powell Street, at this time. 


Continued . . . 
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3. Health Services for School-Aged Children - 
Implications of Declining Enrollment 

The Committee had before it for consideration a Manager's 
report dated April 14, 1978 (copy circulated) in which the Medical 
Health Officer reported on a number of options to reduce the 
Health Department's service to the School Board by $79,000.00 
this year. 

(A previous proposal by the Health Department to reduce the 
dental mobile unit service by 20% and the speech pathology service 
by 25% was not accepted by City Council.) 

The Medical Health Officer appeared before the Committee on 
this matter. 

During discussion, it was noted that the Medical Health 
Officer, in the Manager's report, suggested the Committee consider 
terminating the adult immunization for foreign travel service or 
imposing a charge to recover the full cost of providing this service. 

In order to cover the $79,000 service reduction required, a 
charge of $5.00 on the estimated 16,000 immunizations in 1978 would 
provide a recovery of $80,000. 

During consideration of the possibility that customers would 
no longer have their immunizations done by the Health Department 
because of the $5.00 charge, the Medical Health Officer pointed 
out that persons being immunized have to attend the Health Depart- 
ment in any event in order to have documents stamped; also, the 
Health Department maintains up-to-date information on world-wide 
health conditions and is in a much better position than a general 
practitioner to provide a traveller with counselling on health 
conditions in various parts of the world. 

The Medical Health Officer stated that if there was a reduced 
demand for the immunization service and consequently reduced 
revenue, the Department could drop some job positions in order to 
meet the $79,000 total budget reduction. 

Following discussion, it was 

RECOMMENDED 

A. THAT the existing dental service provided by the 
Health Department be maintained. 

B. THAT there be a $5.00 charge for the adult 
immunization service. 

C. THAT if revenue from fees to be levied for the 
adult immunization service does not total 
$79,000.00 to offset the Health Department's 
budget reduction, that the balance be provided 
from Contingency Reserve. 


The meeting adjourned at approximately 1:15 P.M. 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


X 


APRIL 20, 1978 


A meeting of the Standing Committee of Council on Planning 
and Development was held in the No. 1 Committee Room, Third Floor, 
City Hall, on Thursday, April 20, 1978 at approximately 1:30 p.m. 


PRESENT : Alderman Harcourt , Chairman 

Alderman Brown 
Alderman Puil 

ALSO PRESENT : Alderman Rankin 

ABSENT : Alderman Gibson 

Alderman Kennedy (Leave of Absence) 

CLERK TO THE 

COMMITTEE : M. L. Cross 


RE COMME NDAT I ON 

1 . Monthly Status Report on Rezoning Applications 

The Committee considered a memorandum dated April 13, 1978, 

from the Zoning Planner, forwarding the monthly status report on 

rezoning applications for the month of March, 1978 (on file in 

the City Clerk's office). 

Mr. H. W. Gray, Zoning Planner, advised with respect to the 
application for the south side of East 5th Avenue, no reply has 
been received to a letter dated February 22, 1978 to the applicant 
requesting he provide the status of the application. The Director 
of Planning will report to Council refusing the application. Mr. 
Gray noted that this would be the policy from now on when letters 
are sent to applicants requesting information and no reply is 
received within a reasonable period of time. 

RECOMMENDED 

THAT the monthly status report of rezoning applications for 
the month of March, 1978 be received. 

2. Kivan Boys' and Girls' Club - Cost and Availability of Sites 
Adjacent to Robson Park^_ 

The Committee considered a report of the City Manager dated 
April 5, 1978 (copy circulated). 

On March 14, 1978 Council passed the following motion: 

"THAT this whole matter be referred to the Planning and 
Development Committe*^ to meet with the principals involved 
and urge agreement to the Robson Park site, failing which 
consideration be given to the purchase of a suitable adja- 
cent site. 
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Clause No . 2 continued : 

In the report the Director of Planning advises that Planning 
Department and Property Division staff have examined possible 
sites adjacent to Robson Park- A site directly across from 
Robson Park is available for purchase- The site is occupied by 
two single family dwellings and one multiple dwelling which would 
have to be demolished- The approximate cost for acquisition and 
demolition would be $240,000- The Mt - Pleasant citizens' N-I-P- 
Committee, on March 28, 1978, passed a motion to request council 
to pursue a site adjacent to Robson Park as a main priority and 
to request that adequate means be made possible to finance the 
site for the Kivan Boys' and Girls' Club- 

The Parks Board reaffirmed its opposition to relocating 
Kivan on Robson Park and passed a motion on April 3, 1978 endorsing 
the proposal to acquire land adjacent to Robson Park for the 
Boys' and Girls' Club - 

With respect to the site adjacent to Robson Park the approxi- 
mate costs would be: 


The Director of Finance advised that the only appropriate 
source of funding would be the 1978 Supplementary capital Budget - 

The City Manager submitted the report of the Director of 
Planning for the consideration of the Committee noting that if 
the Committee recommends the relocation of the Kivan Boys' and 
Girls' Club to a site adjacent to Robson Park the matter would 
have to be referred to the Standing Committee on Finance and 
Administration in its consideration of the 1978 Supplementary 
Capital Budget - 

Mr- R- Youngberg, Associate Director Area Planning, advised 
that in July, 1976 the Planning Department specified what kind 
of building should go on the 12th and St. Catherines site and 
outlined what the floor area should be. The Boys' and Girls' 
club developed plans for a building with an increased FSR and 
therefore the Director of Planning refused the development permit 
application- This matter still has to be resolved by the Board 
of Variance- The city Engineer prepared a report to council 
with respect to the roadway being diverted to give extra space 
adjacent to the Boys' and Girls' Club site- This is also pending. 
The proposed site across from Robson Park is more expensive and 
council will have to make a decision on whether they feel the 
Boys' and Girls' Club should be relocated. If the Club is re- 
located the Boys' and Girls' Club still have to apply for a 
development permit and surrounding neighbours would have to be 
notified - 

The Boys' and Girls' Club of Greater Vancouver were repre- 
sented by Mr- D. Rowa, President, Mr- A Hickey, Executive Director 
and Mr- G- Bulmer, Dominion construction Co - Ltd- 


Acquisition and demolition 


$240,000 


Less - Possible sale of 
12th and St- 
Catherines site 


90,000 


$150,000 
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Mr. Hickey advised that the Board is in favour of the 12th 
and St. Catherines site, however, in view of the present develop- 
ments the contractor was requested to examine the proposed site 
to determine its suitability. He stated that a considerable amount 
of money has already gone into the development and plans for 
the 12th and St. Catherines site. Mr. G. Bulmer, Dominion Con- 
struction, advised that he had examined the proposed site. in 
order to keep the costs down he tried to determine if the building 
as designed for the 12th and St. Catherines site could be built. 
He advised this would be possible but there would have to be a 
relocation of the rear yard requirements. 

Mr. R. Westsells, Chairman of the Mt . Pleasant N.I. P. Com- 
mittee, advised that in the Concept Plan a new Boys' and Girls' 
Club was a high priority. The Committee voted down the Robson 
Park location and so did the Parks Board. The 12th and St. 
Catherines site was expanded by the purchase of an additional 
lot. Plans have now been made to improve Robson Park with three 
tennis courts and a multi-use hard surface play area as well as 
upgrading the playground. A clubhouse would eliminate the tennis 
courts and the play area. The N.I. P. Committee does not want to 
see a building on this park. 

Mrs. B. deVallez submitted a brief on behalf of the Kivan 
on Robson Park Committee (copy circulated) urging the Committee 
to request the Park Commissioners to meet and hear representations 
on why the Boys' and Girls' Club should be located on Robson Park. 
The taxpayers should not have to pay $150,000 to buy a site 
for the Boys' and Girls' Club when Robson Park is already available. 

Mr. B. Yorke, on behalf of C.O.P.E., stated that this was 
a matter of concern for the whole City. The main resistance is 
the Parks Board, when the Kivan on Robson Park Committee re- 
quested to appear before the Parks Board, the Chairman of the 
Parks Board refused to hear them. The matter should be placed 
before the entire Parks Board. 

Park Commissioner, M. A. Fowler, stated that Robson Park is 
only 3.89 acres. The Park Board has heard delegations from the 
N.I. P. Committee and previous Park Boards had thorough discussions 
with respect to putting a building on the Park. The Parks Board 
feels this would be an incorrect decision. 

After a lengthy discussion, it was 

RECOMMENDED 

A. THAT, in view of the opposition of the Parks Board to 
relocating the Kivan Boys' and Girls' Club on Robson 
Park, the purchase of a site adjacent to Robson Park 

be considered by the Finance and Administration Committee 
as a first priority for funding from the 1978 Supple- 
mentary Capital Budget. 

B. If the funding is approved, the Supervisor of Properties 
be instructed to negotiate the purchase of a site 
adjacent to Robson Park for the construction of a 
Boys' and Girls' Club. 

(Aid. M. Brown wished to be recorded as opposed.) 
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3 . Central Waterfront - Residential and Open Space Policy Review 

The Committee considered a report of the City Manager dated 
April 13, 1978, forwarding a report of the Director of Planning 
of the same date (on file in the City Clerk's office) . 

In the report the Director of Planning states in part: 

"In response to the concerns expressed by several members 
of the Planning and Development Committee (March 16, 1978 
meeting) regarding the proposed policies on residential 
and open space in the current draft Central Waterfront 
Official Development Plan, staff have reviewed these 
policies and have concluded the following: 

Residential Use Conclusions 

Residential use in the Central Waterfront is: 

- desirable 

- potentially compatible with existing seaplane, port, 
and rail uses 

- feasible, noting that it would mean added construc- 
tion costs of approximately 20%-30% to build over 
railroad tracks 

- strongly encouraged in the current draft Official 
Deve lopment P Ian . 

It must also be recognized that due to the long-term nature 
of the Central Waterfront redevelopment process, significant 
residential development is not anticipated in the near future 
A purpose of the proposed Official Development Plan is to 
establish basic principles for residential use in the Central 
Waterfront . 

Open Space Conclusions 

Instead of applying the 1958 City Standard of 8.81 acres 
per 1000 residents, the proposed Public Open Space policies 
as contained in the draft Official Development Plan should 
be amended to include the following additional policy: 

Approximately 32 acres of public open space should be 
provided in the Central Waterfront. In order to achieve 
this objective, new development will be required to 
provide for different types of public open space equi- 
valent to at least 40% of the development area." 

The Director of Planning recommended that the proposed resi- 
dential use policies remain as stated in the draft Central Water- 
front Official Development Plan and approximately 32 acres of publi( 
open space be provided in the Central Waterfront by requiring new 
developments to provide for different types of public open space 
equivalent to at least 40% of the development area. The City 
Manager recommended that the Director of Planning 's recommendations 
be approved . 
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SOCIAL SERVICE & HEALTH TIATTERS 


RECOMMENDATION : 


1. Petition re. 6009 Argyle Street 

A petition containing approximately twenty four names was received 
from Mrs. V. W. McLennan regarding noise and disturbances occurring 
at 6009 Argyle Street. 

The Director of Permits and Licenses reports as follows: 

"Our records show that this dwelling is approved as a single 
family home and is occupied accordingly. The owner's agent. 
Action Realty, advise that:- 

(a) They are aware that disturbances have occurred at 
and about these premises which have annoyed the 
neighbours . 

(b) They are renting the building to a Mrs. H. Rowe on 
the condition that the building be occupied by no 
more than three persons. 

(c) In view of the adverse reports they have received, 
they have served notice on Mrs. Rowe to vacate the 
premises by November 30, 1970. 

(d) They have advised Mrs. Rowe that damages have occurred 
to the building which are to be paid for by Mrs. Rowe. 

(e) The agent is prepared to take Court action if neces- 
sary to remove the tenants and to collect the damages 
which they consider due. 

Inspections of these premises have been carried out and no 
contravention of City by-laws was observed. Further inspec- 
tions will be made after November 30, 1970." 

Your Board forwards this report to Council for information and 

RECOMMENDS that a copy be forwarded to Mr. & Mrs. McLennan on 
behalf of the petitioners. 

(Copies of the petitioners' letter are circulated 
for the information of Council) 


CONSIDERATION: 


2 . Untidy Premises 

The Corporation Counsel reports as follows: 

"In May of this year I reported to Council that there was 
no power under the Untidy Premises by-law by which the 
City could clean up either a vacant lot which was the sub- 
ject of discussion at that time, or any other untidy premises 
and charge it to the owner. Council at that time suggested 
that application be made to obtain the power to insert in 
the Untidy Premises by-law the power to carry out the neces- 
sary work with City forces and charge it to the owner. 


Cont/d. 
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Mr. A. W. Parker, consultant to Marathon Realty, stated 
that public open spaces have to be carefully designed and planned 
to see which locations best meet the requirements of the public. 
There is a considerable grade difference down to the water's edge, 
suggesting terraced open spaces. Extensive areas of grass and 
trees are not practical. Marathon supports the generalities of 
the open space but are not prepared to support the specific sizes 
and locations contained in the Official Development Plan. He 
stated that Marathon's long range plans include residential, 
based on the 24 policies adopted by Council. There are tremendous 
problems of heavy industrial uses and residential uses. There 
would have to be some modification to the existing industrial 
uses that currently operate on the C.P.R. and Marathon lands. 
Substantial trackage is required for the CP. Rail Ferry. At 
the western end of Marathon's waterfront holdings and further 
west than that, there is the possibility of putting in some 
residential in the near future, depending on market conditions. 

Mr. R. Spaxman, Director of Planning, stated that at the 
western end there is an area that could be relatively easily 
developed for residential. We should move in that direction — 
we cannot force anyone to do it but we can encourage it. If 
the residential component is taken out is it Council's wish to 
replace it with office/commercial or nothing. To leave residential 
in indicates that in the long run residential will be provided 
in a compatible way. To take it out would imply we do not want 
residential. This would be denying a goal of the City. 

Mr. B Ekstrom, Port of Vancouver, stated that the Port 
has been concerned regarding residential along the waterfront. 
The rails west of Burrard are vital to the Port — they service 
the whole south shore not just the area immediately around them. 
He noted that the Port did not include any residential in its 
development plan. 

A lengthy discussion ensued. in view of the fact that there 
were only three members of the Committee present, it was decided 
to forward the matter to Council for their guidance with respect 
to having a full report reference at a Council meeting or whether 
the matter should be discussed again at a Committee meeting when 
all members are able to be present. 

INFORMATION 

4. City of Vancouver Brief to Provincial 
Regional District Review Committee 

There was insufficient time remaining to consider this matter 
and the Committee suggested the Planning Department do a Report 
Reference to Council on May 2, 1978. Members of the Committee 
were requested to give their comments to the Associate Director, 
Overall Planning for inclusion in the brief. 


The meeting adjourned at approximately 3:30 p.m. 

****** 

FOR COUNCIl AaiON SEE PAGEfS) 1%. 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON 

TRANSPORTATION 


April 20, 1978 

A meeting of the Standing Committee of Council on Transportation 
was held on Thursday, April 20, 1978, in the No. 1 Committee Room, 
Third Floor, City Hall, at approximately 3:40 p.m. 

PRESENT: Alderman D. Bellamy, Chairman 

Alderman M. Ford 

Alderman M. Harcourt 

Alderman H. Rankin 

ABSENT: Alderman W. Kennedy (Leave of Absence) 

COMMITTEE 

CLERK: J. Thomas 

RECOMMENDATION : 

1. Baseball at Nat Bailey Stadium (Capilano) - 
Parking and Traffic Impact 


City Council, on January 10, 1978, when dealing with a proposal to 
operate professional baseball at Nat Bailey Stadium, passed the 
following motion: 

"That $350,000 be allocated out of the 1978 Supplemental 
Capital Budget, with $191,000 of this amount being expended 
from the Park Board allocation, and that the City Engineer 
report to the Transportation Committee on the matter of 
parking arrangements; 

Further That a contract with Mr. Or nest be drawn up to the 
satisfaction of the Director of Legal Services, and that any 
option to renew the lease be subject to renegotiating terms 
of the lease." 

At the Council meeting on February 21, 1978, the following motion 
was passed: 

"That the Agreement between the City and Mr. Harry Ornest 
relating to the use of Capilano Stadium for professional 
baseball include provision for parking arrangements 
satisfactory to the City Engineer and Superintendent of Parks 
and Recreation. " 

Before the Committee for consideration was a Manager's Report 
dated April 5, 1978, in which the City Engineer and Superintendent of 
Parks and Recreation reported on existing traffic and parking 
conditions in the vicinity of the Stadium. The report analysed 
parking activity due to baseball, vehicular access, interaction with 
existing land uses in the area and how these relate to the potential 
patrons attending the sporting events. Based on this analysis, 
possible solutions were identified and staged solutions recommended 
according to the magnitude of the problem. 

Comments of the Director of Planning and Riley Park Citizens' 
N.I. P. Planning Committee also included in the report, referred to 
a position paper (attached as Appendix I of the report) wherein the 
N.I. P. Planning Committee requested that on-site parking for 
baseball patrons be provided free from the outset to encourage use 
of the stadium parking lot rather than on nearby residential streets. 
The Citizens' Committee also advised that parking should not be 
allowed at any time in Hillcrest Park. 

The Committee was informed the baseball season would commence 
at the stadium on April 26, 1978. 

The Assistant City Engineer - Traffic Division, reviewed the 
report with the Committee and pointed out there were three basic 
problems: 

Cont'd ... 
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1) A capacity crowd of 5,000 spectators at the stadium 
would require 2,000 to 2,500 parking spaces, but only 
one thousand could be provided on-site. 

2) In order to operate the parking lot the promoters were 
proposing a 50 cent parking fee. 

3) It would be necessary to keep access to the parking 
facilities as easy as possible while reducing impact on 
adjacent residential streets. Therefore it was proposed 
stadium traffic be accommodated on the east-west collector 
of 33rd Avenue, Midlothian Avenue and 29th Avenue. 

Mr. Rudberg outlined the three-stage solution program being 
proposed: At the outset of the baseball season 'no parking' and 
'resident-only' zones would be introduced throughout the adjacent area. 
Stage two would expand this area, if necessary; with a third stage 
providing for a review of the situation after twenty games. 

Mrs. Kay Consenheim, Riley Park Citizens' N.I. P. Committee, 
addressed the Committee on the two major concerns of residents, 
namely, the elimination of all parking fees for stadium parking and 
continued use of Hillcrest Park as a purely neighbourhood recreation 
facility. 

During discussion, members of the Committee referred to the 
inadequate gravel surface of the existing parking lot and the need for 
an asphalt surface to encourage full utilization of the parking lot. 
Support was also indicated for close monitoring of the situation 
during the initial games in order that problems can be quickly 
identified and remedied. 

It was 

RECOMMENDED, 

A. THAT Council not support extensions of temporary or 
permanent parking on Hillcrest Park at any time. 

B. THAT future evaluations proposed by the City Engineer 
include a consideration of environmental impacts; and 
that the Planning Department and Riley Park Citizens' 
N.I. P. Committee participate in these evaluations. 

C. THAT the Council approval be required for any future 
new or extended parking areas with advice of the 
Director of Planning having due regard to layout, 
surfacing and landscaping that will minimize negative 
impacts on surrounding areas. 

D. THAT Council approve the parking arrangements recommended 
by the City Engineer and Superintendent of Parks to 
accommodate the needs of professional baseball at Nat Bailey 
Stadium, subject to the following conditions: 

1. No parking zones be implemented as shown on Exhibit IV. 

2. Resident Parking Only during stadium events be 
implemented on a 50% basis of the block frontage for 
Stage 1 as shown on Exhibit IV. Resident Only Parking 
during stadium events be implemented on 50% of the 
block frontage for Stage 2 as shown on Exhibit IV. 

3. The lease contain a clause to place the responsibility 
of funding of parking expansion at Nat Bailey Stadium on 
the lessee. 

4. Resident Only Parking restrictions at all times be implemented 
on Ontario Street as shown on Exhibit IV. 


Cont'd 
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5. The lease contain a clause that no parking fee be charged 
in order to discourage parking on adjacent residential 
streets. (AMENDED) 

6. The lease contain a clause requiring the Baseball Club to 
provide attendants to oversee the parking lot operation. 

7. The lease not require provision of additional bleachers 
and only permit additional seating if parking/access 
arrangements are satisfactory to the Superintendent of 
Parks and City Engineer. 

8. That the lease contain a clause providing for improvements 
to bring the stadium parking lot up to City By-law 
standards to include asphalt surfacing, marking, and 
drainage; such improvements to be implemented at the City's 
option. 


Annual Traffic Signal Program 


The Committee had for consideration a Manager's Report dated 
March 23, 1978, (circulated) in which the City Engineer presented the 
traffic signal program proposed for implementation during 1978. 

The report contained the following proposals: 

1. Pedestrian Signals (1978) 
Location 


Carnarvon and 41st 

St. Catherines and 12th 

(to be finalized when a 
decision is made on Kivan 
Youth Club location) 

Joyce and Wellington 

St. Catherines and Broadway 

Manitoba and 49th 

Dunbar and 28th 

Collingwood and 4th 

McKinnon and Kingsway (School Signal) 
Commercial and 41st (School Signal) 
Sub-total (1) 

Vehicular Signals 

a) New Locations - 
Homer and Davie 
Yukon and 12th 
Hornby and Hastings 
Trans-Canada Highway and 1st 

Sub-total (2a) 

b) Modifications - 

Boundary and Lougheed Highway 
Nanaimo and Kingsway 
West Boulevard and 41st 
Minor Modifications 

Sub-total (2b) 


8 600 
16 500 


16 500 

8 600 
16 000 

9 500 
8 600 

15 500 
8 000 


24 000 
29 500 
26 500 
13 000 


2 500 
2 500 
7 000 
12 000 


107 800 


93 000 


24 000 


Cont'd 
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3. Railroad Signals 

4. Overhead Signing 

1978 TOTAL 


6 250 
3 000 


(VI - 4) 

6 250 
3 000 


$234 050 


The City Engineer reported the Director of Finance concurred 
with the following funding for the new program: 


Traffic Control Reserve Fund Unallocated 

Balance at December 31, 1977 $139 241 

Less: Cost overrun on work completed 

in 1977 $29 000 

Increased costs of prior 
approved programs not yet 
completed: 

Cambie & 29th - $24 000 

Marine & 70th - $12 500 $36,500 $ 65 500 

Balance of 1977 funding available for 

1978 Program $ 73 741 

1978 Estimated Gross Revenue $625 000 

Less: 1978 estimated operating costs: 

Maintenance - $167 196 

Collection - $ 33 969 

Enforcement - $230 746 $431 911 

Net 1978 Meter Revenue $193 089 

Total funding available for 1978 program $266 830 

Less 1978 Traffic Signal Program $234 050 

Estimated unallocated balance of Traffic Control Reserve 

after approval of this report $ 32 780 


When reviewing the report with the Assistant City Engineer - 
Traffic Division, the Committee noted a pedestrian actuated signal 
at Denman and Haro Streets had recently been approved and therefore 
should be included in the 19 78 program. The Committee also agreed 
the signal should have an interconnect system with other traffic 
signals on Denman Street. 

It was 

RECOMMENDED , 

A. THAT the traffic signal program for 1978, as 
documented in the report of the City Manager dated 
March 23, 1978, at an estimated cost of $234,050 
be approved. 

B. THAT approval be given to the inclusion in the 1978 
traffic signal program of an interconnect system 
pedestrian signal at Denman and Haro Streets, with 
appropriate funding. 


Cont'd 
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C. THAT additional funding of $65,500 be allocated for 

the 1977 program as described in the Manager's Report 
dated March 23, 1978, and the funding of $234,050 for 
the 1978 program be provided from the amount of $266,830 
available from the total of the 1977 unallocated reserve 
and the estimated 19 78 net Parking Meter Revenue. 


♦ 


The meeting adjourned at approximately 4:05 p.m. 


* * * * * 
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MANAGER'S REPORT 


April 26, 1978 


TO: 


Vancouver City Council 


SUBJECT: 


Report VI - Baseball Parking 


CLASSIFICATION: 


Information 


Since the baseball season started on April 26, and Council is 
not meeting until May 2, I thought it wise to transmit the 
recommendations of the Committee to Mr. Ornest for information, 
telling him that I would prefer that he go along with them. 

Council should note that some of the Committee recommendations 
are at variance with previous discussions with the lessee, and 
differ from provisions of the draft lease as submitted by the 
City to the lessee. The lease has not yet been signed, partly 
due to numerous changes requested by the lessee. 

CHARGES FOR PARKING 

The major point at issue is whether there shall be a charge for 
parking in the stadium lot. The lessee's original position had 
been that there should be such a charge, that it should apply to 
all events and that it should be at least $1. The position 
of City officials had been that it should be for major league 
baseball games only, and be no more than 5p<:. 

The recommendations from the Committee now are: 

(D5) No parking fee 

(D6) Parking attendants to be provided 

(D8) Asphalt surfacing etc. to be implemented at 

City's option 
{D3) Any expansion of parking to be paid by lessee. 

The lessee has informed me that he regards the above combination 
an unreasonable new and additional burden on him. 

PARKING ON STREETS IN THE PARK VICINITY 

Another recommendation, Dl , approves the parking restrictions 
in Exhibit IV. Those had been recommended by the City Engineer 
and the Superintendent of Parks. The Superintendent of Parks 
has since then given further consideration to the matter and has 
asked the City Engineer to review the necessity of banning parking 
on the wide shoulders of Melrose and Midlothian Avenue. 


BLEACHERS 

Recommendation D7 restricts the provision of additional bleachers. 

The lessee has been replacing bleachers during the past few 

days, but this merely brings the capacity up to the 5,000 

figure used in the report. I assume the intent of D7 is to restrict 

an expansion of seating capacity beyond 5,000 unless satisfactory 

parking arrangements are made. 

The above is submitted for Council's INFORMATION. 


NOTE FROM CITY CLERK 

Mr. Harry Ornest has requested this matter be deferred 

as his legal advisor is unable to be present at this time. 


FOR COUilOL ACTION SEE PAGE(S) j .3 
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STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


APRIL 20, 1978 


A meeting of the Standing Committee of Council on Finance and 
Administration was held on Thursday, April 20, 1978, in Committee 
Room No. 3, Third Floor, City Hall at approximately 3:30 p.m. 


PRESENT ; Alderman Brown, Chairman 

Alderman Gerard 
Alderman Marzari (Item 1 only) 
Alderman Puil 

ABSENT : Alderman Gibson 

CLERK : G. Barden 


RECOMMENDATION 

1. 1978 Supplementary Capital Budget 

The Committee considered the attached Manager's Report dated 
April 18, 1978 wherein the Director of Finance reported on the 1978 
Supplementary Capital Budget. He advised that City Council in 1975 
established a policy that the total of the Supplementary Capital 
Budget would be determined by applying a tax levy of 1.85 mills 
against all of the taxable properties of the City. 

In the 1977 fiscal year, this generated $7,860,000. For 1978, 
it is proposed to use the 1977 base ($7,860,000), plus a 5% inflation 
factor, bringing the 1978 base to $8,253,000. To be added to this 
is an amount of $160,000 of unallocated Supplementary Capital funding 
from prior years, bringing the total to $8,413,000. The Director of 
Finance recommended that a further $1,100,000 be allocated from the 
1978 Revenue Budget to bring the total available funding to $9,513,000. 
This was approved by Council on April 18, 1978. 

Civic Departments and Boards have submitted their proposed 197 8 
Supplementary Capital projects and these, together with other known 
requirements, total $12,092,470. This amount includes only 
$1,500,000 of the total of $3,511,000 submitted by the Board of 
Parks and Recreation. The details of those submissions have been 
set out in the attached Appendix A, with the more complete details 
regarding the Civic Theatres in Appendix B. 

The Committee discussed the items and the following points were 

made: 

False Creek Development Community Facilities 

It was reported that the False Creek Development Community 
Facilities project requires only funds sufficient to provide 
for the architect and design fees amounting to $33,000 in 
this year's Supplementary Budget and the $200,000 should be 
deferred. 



cont'd 
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Champlain Heights Community Facility 

Members of the Park Board stated that the recreation facili- 
ties in Champlain Heights are not required at present as 
facilities are available nearby at Killarney and more will 
be available at Kensington. The Park Board felt that the 
5 acre park and lookout park should proceed and the community 
facilities should await a study being undertaken by the School 
Board on school and community needs. 

The Chairman advised that the Champlain Heights Planning 
Committee stated there was a commitment from the City that 
housing and recreation facilities in Champlain Heights 
would proceed simultaneously and since the housing is going 
ahead, the community facilities should also proceed. 

The Project Manager stated that the community facilities 
have been scaled down from $20,000,000 to $2,000,000 with 
construction to start in 1978. A demand study has been done 
and the type of facilities proposed are not included in any 
adjacent facilities. 

The Committee felt that $205,000 for park development 
should be approved and $295,000 should be placed in 
reserve for future development of the Community Facilities. 

The Project Manager requested an opportunity to report back 
with a program of development. 

Health Department - Audiology Facility 

The City Architect advised that this overall program should 
be reviewed to determine exact requirements. An acoustic 
sound consultant should be retained for $4,000 to ensure that 
requirements would be met. 

Fraser River Public Access 

The Committee was advised by the Director of Finance that 
a report is forthcoming requesting funds to provide for 
safe usage of the Carrington Street Wharf amounting to 
approximately $7,000. 

1975, 76, 77 NIP Additions 

The Committee felt that $46,000 should be provided for the 
administration costs of the Kiwassa NIP Project because the 
size of the project did not provide sufficient senior 
Government funding for administration. 

Chinatown/Gastown Streetscape 

The City Engineer advised that the Federal and Provincial 
Governments will not contribute and therefore this project 
should be deleted. 

Land Purchase Fund & Open Bible Chapel 

The Director of Finance stated that these two items could be 
deferred. 

Following discussion the Committee set priorities as follows: 


cont • d 
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PRIORITY ONE 

(a) Park development in Champlain Heights 

(b) Engineering equipment - Plant Account 

(c) Health Dept. - Consultant for Audiology facility 

(d) Eraser River public access for 

Carrington St. Wharf upgrading & fencing 

(e) 1975, 76, 77 NIP additions (Kiwassa NIP Project) 

(f) City Hall Modifications - 

partial renovations to East Wing 
(si±)ject to report back to Council) 100,000 
emergency lighting 100,000 

(g) Civic Theatres 

- details as follows: 


(VII- 3) 


205,000 
300,000 
4,000 

7,000 
46,000 


200,000 


(i) organ parts & audio system $ 1,200 

(ii) protective iron gate 7,500 

(iii) sound equipment - QET 4,815 

(iv) storage & passageway - Orpheum 5,000 

(v) contingency 1,485 


20,000 


(h) Engineering, streets, local improvement 

(i) Kivan Boys' and Girls' Club 
(j) Engineering, Miscellaneous 


1,000,225 
150,000 


(i) Renovations to Lost Lagoon 

Fountain 110,000 
(ii) Granville Bridge, Replace- 
ment of Communication 
Cable 20,000 


TOTAL PRIORITY ONE PROJECTS 


130,000 


$ 2,062,225 


PRIORITY TWO 


(a) 


Champlain Heights Community 
Facilities - Reserve 

(b) Planetarium - replace seats 

& carpets 

(c) City Hall - sand blasting 

& waterproofing 


TOTAL PRIORITY TWO PROJECTS 


295,000 
100,000 
80, 000 


475,000 


PRIORITY THREE 

(a) Champlain Heights Community Facilities 

(b) Land Purchase Fund - 517 Hamilton St. 

(c) Health Dept. - Audiology Facility 

(d) Open Bible Chapel, 10th Avenue 

(e) Eraser River public access 

(f) 1975, 76, 77 NIP Additions 

(g) June Court 197 8 local improvements, streets 

(h) City Hall Modifications 

Elevators 160,000 
Further renovations to E.W.lng 200,000 
Carpet program 60,000 
Repaving ^2 , 500 


500,000 
229,000 
6,000 
400,000 
43,000 
184,000 
250,000 


462,000 


cent' d 


Board of Administration, November 27, 1970 


33 d 

(SOCIAL - 2) 


Clause 2 Cont/d . 

This by-law was passed by Council pursuant to the power 
contained in clause (u) of Section 323 which reads as follows: 

'323. The Council may make by-laws 

(u) for requiring the owners or occupants of 

real property to maintain the said property 
in a neat and tidy condition and in keeping 
with a reasonable standard of maintenance 
prevailing in the neighbourhood. ' 

Under the section of the Charter dealing with various forms 
of nuisance there is power to require the owner or occupier 
of real property to remove therefrom any accumulation of 
rubbish, discarded materials, garbage, ashes or filth and 
lawfully dispose of the same and for providing that in default 
of such removal the City may by its workmen or others enter 
and effect such removal at the cost of the person so defaulting. 

This power has not been incorporated in any by-law at the 
present time, but on the instructions of Council a by-law 
incorporating these powers can be prepared." 

Your Board submits the foregoing report of the Corporation Counsel 
for the CONSIDERATION of Council. 


********* 
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(i) Civic Theatres sound system 

and miscellaneous 208,000 
(j) Engineering, Miscellaneous 530,000 


TOTAL PRIORITY THREE PROJECTS $ 2,812,000 


RECOMMENDED 

A. THAT the following projects be approved. totalling $6,498,245: 


Basic Capital from Revenue 

2,000, 

000 

Firefighting apparatus 

430, 

200 

False Creek Development Community Facilities 

33, 

000 

Capilano Stadium lighting 

159, 

000 

Rapid Transit Study (see note Page 1, Appendix A) 

-e 

— 

YMCA - Langara 

111, 

000 

Police PIES System 

182, 

000 

Engineering Streets & Lanes local improve- 



ments - March 30/78 Court of Revision 

859, 

000 

Victory Hotel roofing 

18, 

000 

Carnegie Library 

857, 

788 

Cassiar Cambridge Loop (subject to further 



report to Council) 

100, 

000 

Mt. Pleasant NIP local improvements 

33, 

257 

Board of Parks & Recreation 

1,500, 

000 

Library Board 

165, 

000 

Kitsilano Community Centre furnishings 

50, 

000 


B. THAT projects listed under Priority One and Priority Two 
be approved totalling $2,537,225. 


C. THAT the item Chinatown/Gastown Streetscape in 
the amount of $45,000 be deleted. 


D. THAT False Creek Development Community Facilities amounting 
to $200,000 be deferred. 


E. THAT the Park Board be requested to report back to Council 
on items to be included in their lump sum amount of 
$1,500,000 prior to proceeding with any projects. 

F. THAT the balance of $477,530 be left unallocated. 


2. Position Establishment - 

Landscape Construction Co-ordinator 

The Committee considered the attached Manager's Report dated 
April 10, 1978 wherein the Superintendent of Parks reported on the 
need for a permanent Landscape Construction Co-ordinator position in 
the Planning and Development Division of the Park Board. Mr. Larry 
Foster, Director of Planning and Development for the Park Board, 
stated that economics of efficient job operation which can be achieved 
through a Landscape Construction Co-ordinator position will more than 
offset the salary necessary to implement the job. 

cont'd 
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It was reported that this position has been operating on a 
temporary basis and should be recognized officially in the Park 
Board accounting and because of Union concerns . The employee 
presently in the position temporarily has been moved up in the 
ranks and his job has been carried on by temporary labour. If the 
position is not approved it will have to be eliminated creating 
additional costs because of inefficiency. Because this position 
has been funded from the Capital Accounts there will be no increase 
in City costs. 

Following discussion, it was 

RECOMMENDED 

THAT one Landscape Construction Co-ordinator position be 
established on a temporary basis for the duration of 
funding of current projects, and the need be reviewed 
annually by the City Manager during Budget Review; 

FURTHER THAT the position be at Pay Grade 24 subject to 
approval of classification by the Director of Personnel 
Services. 


The meeting adjourned at approximately 6:30 p.m. 


FOR COUNCIL AGIGN SEE PAGE(S) ...7..^-^" 


CITY OF VANCOUVER 
SPECIAL COUNCIL - MAY 4, 1978 


PUBLIC HEARING 

A Special Meeting of the Council of the City of Vancouver 
was held on Thursday, May 4, 1978, at 7:30 p.m., in the Council 
Chamber, Third Floor, City Hall, for the purpose of holding 
a Public Hearing to amend the Zoning and Development By-law. 

PRESENT ; Deputy Mayor Ford 

Aldermen Brown, Ford, Harcourt, 

Marzari , Puil and Rankin 

ABSENT: Mayor Volrich (Civic Business) 

Aldermen Bellamy, Gerard, Gibson 

and Kennedy (Leave of Absence) 

CLERK TO THE COUNCIL: H. Dickson 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Rankin, 
SECONDED by Aid. Marzari, 

THAT this Council resolve itself into Committee of the 
Whole, Deputy Mayor Ford in the Chair, to consider proposed 
amendments to the Zoning and Development By-law. 

- CARRIED UNANIMOUSLY 

To aid the public present for the hearing, the Clerk 
read from the agenda that the Council had before it. 

1. Proposed Rezoning of the Former C.P.R. 
Right-of-Way , Kitsilano Point 

An application was received from Mr. B.H. Kennedy of 
Marathon Realty Company Limited to rezone Lots A-H , inclusive, 
D.L. 526, Plan 15855, (being that portion of the former C.P.R. 
Right-of-Way in Kitsilano Point between Arbutus and Cypress 
Streets, approximately 300 feet north of Cornwall Avenue) 

From: RS-1 One-Family Dwelling District 
To; RT-2A Two-Family Dwelling District. 

The Director of Planning recommended approval subject 
to the following conditions: 

1. That the owner (s) first dedicate to the City an 
easement for the sewer along the north side of 
Lots A.B.C and D, D.L. 526, Plan 15855, with a 
minimum width of 6 feet, such easement to be to 
the satisfaction of the City Engineer. 

2. That the owner (s) first pay to the City 50% of 

the total sewer construction costs, this construction 
to be undertaken by the City of Vancouver and completed 
within 60 days of registration of the easement noted 
in Condition 1 above. 

3. That the owner (s) make arrangements with B.C. 
Telephone Company to underground the B.C. Telephone 
Company trunk service at no cost to the City and 
that this work be completed prior to enactment of 
the amending by-law. 

4. That the owner (s) pay to the City a sum equal to 
the City's one- third share of undergrounding the 
B.C. Hydro Line on Creelman Avenue subject to the 
project being first approved under the "Power and 
Telephone Line Beautification Fund Act" and 
completed. 
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Proposed Rezoning of the Former C.P.R. 
Right-of-Way , Kitsilano I oint (cont'd) 


5. That Council resolv<; to make an application under 
the Provincial "Power and Telephone Beautification 
Fund Act" to underground the B.C. Hydro Line on 
Creelman Avenue. 

6. That the owner (s) first give to the City $21,600 
to be used for a neighbourhood project in Kitsilano 
Point, such project to be first approved by City 
Council upon advice from the Director of Planning 
following consultation with residents and property 
owners in Kitsilano Point. 

7. Should the above conditions 1-4, inclusive, and 6 
not be complied with by the owner (s) within 365 
days from the date of the Public Hearing, then any 
approval granted at the Public Hearing shall expire. 

Mr. B.H. Kennedy of Marathon Realty Company Limited 
further applied to rezone Lots I and J, D.L. 526, Plan 
15 855, (being that portion of the former C.P.R. Right-of-Way 
in Kitsilano Point between Cypress and Chestnut Streets, 
approximately 300 feet north of Cornwall Avenue) 

From: RS-1 One-Family Dwelling District 

To: CD-I Comprehensive Development District. 

The proposed CD-I By-law would restrict the form of 
development as follows: 


Uses : - townhouses (not to exceed 5 dwelling units on 
each of Lots I and J, D.L. 526, Plan 15855); 

- customarily ancillary uses, including off- 
street parking; 

subject to such conditions as Council may by 
resolution prescribe. 

Floor Space Ratio ; The floor space ratio shall not 
exceed 1.25 on each of Lots I and J, D.L. 526, 
Plan 15855. In computing the floor space ratio, all 
floors, whether earth floors or otherwise (with 
ceilings more than 4 feet in height) of all buildings 
shall be included, both above and below ground 
(measured to the extreme outer limits of the buildings) 
except parking areas, the floor of which is at or below 
the highest point of the finished grade around the 
building. For the purpose of this section the gross 
cross-sectional areas of stairways, fire escapes, 
elevator shafts, chimneys and any other services which, 
in the opinion of the Director of Planning, are similar 
to the foregoing, shall be included as floor area at 
each floor at which they are located; balconies, canopies, 
sundecks and any other appurtenances which, in the opinion 
of the Director of Planning are similar to the foregoing, 
may be excluded from floor area measurement provided the 
total floor area of all such excluded items does not 
exceed 8 per cent of the permitted floor area. Patios 
and roof gardens also may be excluded from floor area 
measurement provided that any sunroofs or walls forming 
part thereof are approved by the Director of Planning. 

Height ; The height of any building shall not exceed three 
storeys plus cellar nor 30 feet measured from the 
average building grade as determined by the City 
Engineer. 
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Right-of-Way , Kitsilano Point (cont'd) 


Off-Street: A tninitnutn of one off-street parking space per 
Parking: unit shall be provided and maintained in 

accordance with Section 12 of Zoning and 

Development By-Law No. 3575. 

and subject to the following conditions: 

1. That the owner (s) first dedicate to the City an 
easement for the sewer along the north side of 
Lots A.B.C and D, D.L. 526, Plan 15855, with a 
minimum width of 6 feet, such easement to be to 
the satisfaction of the City Engineer. 

2. That the owner (s) first pay to the City 50% of 

the total sewer construction costs, this construction 
to be undertaken by the City of Vancouver and completed 
within 60 days of the easement noted in Condition 1 
above. 

3. That the owner (s) make arrangements with B.C. 
Telephone Company to underground the B.C. Telephone 
Company trunk service at no cost to the City and 
this work to be completed prior to enactment of the 
amending by-law. 

4. That the owner (s) pay to the City a sum equal 
to the City's one-third share of undergrounding 
the B.C. Hydro Line on Creelman Avenue subject to 
the project being first approved under the "Power 
and Telephone Line Beautifi cation Fund Act" and 
completed. 

5. That Council resolve to make an application under 

the Provincial "Power and Telephone Line Beautification 
Fund Act" to underground the B.C. Hydro Line on Creelman 
Avenue. 

6. That the owner (s) first give to the City $5,400 

to be used for a neighbourhood project in Kitsilano 
Point, such project to be first approved by City 
Council upon advice from the Director of Planning 
following consultation with residents and property 
owners in Kitsilano Point. 

7. That the detailed scheme of development in a 
Development Permit Application be first approved 
by the Director of Planning following advice from 
the Urban Design Panel, having due regard to the 
overall design, provision and maintenance of 
landscaping, vehicular ingress and egress, off- 
street parking, garbage collection and provision 
of useable outdoor space. 

8. The form of development is not to be materially 
different from the plans prepared by Zoltan S. 
Kiss, Architect, dated June 19, 1975, and stamped 
"Received City Planning Department, August 22, 1977". 

9. Should the above conditions 1-4, inclusive, and 6-8, 
inclusive, not be complied with by the owner (s) 
within 365 days from the date of the Public Hearing, 
then any approval granted at the Public Hearing shall 
expire. 

Amend the Sign By-Law No. 4810 to provide for sign 
control should the proposed CD-I By-Law be enacted by 
Council. 

Any Consequential Amendments. 
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Proposed Rezoning of the Former C.P.R. 
Right-of-Way , Kitsilano Point (cont'd) 


The Director of Planning recommended approval of 
the application. 

Mr. R. Youngberg of the Planning Department, reviewed 
the history of the application and gave a brief verbal 
explanation of the rezoning application pointing out that 
if rezoned, lots A-H only would then have a similar 
zoning to all those properties located to the north. He 
advised Council that the applicants, Marathon Realty, had 
been advised by B.C. Telephone Company that in respect of 
condition No. 3, the Telephone Company would like to have 
its trunk service undergrounded along Creelman Avenue. 

The Deputy Mayor enquired of representatives from 
Marathon Realty if they wished to give any verbal submission 
at this time and Mr. B.H. Kennedy responded that he was in 
attendance to answer any questions. 

The Deputy Mayor called for speakers for or against 
the application and representations were received as follows: 

Ms. Lillian Coade, 1420 Arbutus Street, questioned 
the height limitations, the floor space ratio and 
the parking requirements of the proposed rezoning. 

Mr. M.P. Tonstad, 1363 Chestnut Street, advised 
that he was the owner of one of six townhouses 
immediately north of subject Lot J and said the 
development he lives in has a lower density and 
has underground parking with two car parking spaces 
per unit. He expressed concern that the height 
allowed in the proposed rezoning could adversely 
affect the development he lives in and that 
insufficient parking is provided in the proposed 
rezoning. Mr. Tonstad further pointed out the 
property is for sale and therefore could be 
developed by some company other than Marathon Realty. 

Mr. B.H. Kennedy of Marathon Realty, in response to 
Mr. Tonstad' s comment and a question from Council, 
advised that his company is planning to sell the 
subject property and does not wish to develop it. 


Mr. John R. Pelkovics, Kitsilano Point Property Owners 
representative, expressed dissatisfaction on the proposed 
parking ratio of one space per unit pointing out 
there are often two cars owned by the residents of each 
apartment unit. He expressed concern over the setbacks 
of the buildings and indicated skepticism on whether the 
condition that the B.C. Hydro line be placed underground 
on Creelman Avenue would proceed, as this involves two 
levels of government as well as B.C. Hydro. 

Mr. Hugh Logie , 1424 Walnut Street, advised Council 
that he was a new resident of the area and expressed 
the hope that the rezoning would allow a development 
which would not detract from the neighbourhood. 

Mrs. William Smith, 1311 Chestnut Street, suggested 
that the rezoning proceed only on the condition that 
the developer begin construction as soon as possible. 

A resident of the area pointed out that no developer 
who is prepared to construct the buildings which the 
rezoning would allow was before Council and enquired 
why the property should be rezoned prior to it being 
sold. 
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Proposed Rezoning of the Former C.P.R. 
Right-of-Way , Kitsilano Point (cont'd) 

During the hearing of representations from the 
public, Mr. R. Youngberg of the Planning Department 
indicated that the amendments to the Zoning and Development 
By-law for this rezoning would not receive final adoption 
by Council until all the conditions attached to the 
rezoning application are complied with. 

MOVED by Aid. Puil 

THAT the application of Mr. B.H. Kennedy of Marathon 
Realty Company Limited for the rezoning of Lots A-H, 
inclusive, be approved subject to the conditions and 
restrictions of the Director of Planning as listed on 
pages 1 and 2 of these minutes. 

- CARRIED 

(Alderman Rankin opposed.) 

MOVED by Aid. Brown 

THAT the application of Mr. B.H. Kennedy of Marathon 
Realty Company Limited for the rezoning of Lots I and J 
be approved subject to the conditions and restrictions 
related to the application as listed on pages 2 and 3 
of these minutes with the exception that there be two 
parking spaces per dwelling unit; 

FURTHER THAT the amendment to the Sign By-law be 
approved. 

- CARRIED 
(Aldermen Puil and Rankin opposed.) 


Alderman Harcourt suggested that there be a further 
report from the Director of Planning in a month or two 
on the redevelopment of the property and the Deputy Mayor 
so directed. 


MOVED by Aid. Harcourt 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Puil, 

THAT the report of the Committee of the Whole be 
adopted and the Director of Legal Services be instructed 
to prepare and bring in the necessary amendments to the 
Zoning and Development By-law and the Sign By-law when the 
conditions of the Director of Planning on the rezoning have 
been met. 

- CARRIED UNANIMOUSLY 


The Special Council adjourned at approximately 9:00 p.m. 


The foregoing are Minutes of the S^^ial Council Meeting 
(Public Hearing) of May 4, 1978, adopted on May 16, 1978. 



70 


CITY OF VANCOUVER 

1 

REGULAR COUNCIL MEETING 


A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, May 16, 1978, in the Council Chamber, 
coininencing at 2:00 p.m. 

PRESENT ; Mayor Volrich 

Aldermen Bellamy, Brown, Ford 

Gibson, Har court, Kennedy, 
Marzari, Puil and Rankin 

ABSENT ; Alderman Gerard (Leave of Absence) 

CLERK TO THE COUNCIL: D.H. Little. 


PRAYER 

The proceedings in the Council Chamber were opened with 
prayer, offered by the Civic Chaplain, the Reverend Demetrios 
Partsafas of St. George's Greek Orthodox Church, Vancouver. 

ACKNOWLEDGMENT 

The Mayor acknowledged the presence in the Council Chamber 
of students from the Employment Orientation for Women Class at 
King Edward Campus, Vancouver Community College, under the 
direction of their instructor, Ingrid Kolsten. 


'IN CAMERA' MEETING 

The Council was informed there were matters to be considered 
'In Camera' later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Bellamy 
SECONDED by Aid. Harcourt 

THAT the Minutes of the following meetings be adopted: 

Regular Council (Except 'In Camera') - May 2, 1978, 
Special Council (Public Hearing) - May 4, 1978. 

- CARRIED UNANIMOUSLY 


The Council recessed and reconvened at 
2:15 p.m., following the Special Council 
Meeting - Public Hearing. 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Puil 
SECONDED by Aid. Marzari 

THAT this Council resolve itself into Committee of the 
Whole, Mayor Volrich in the Chair. 

- CARRIED UNANIMOUSLY 
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REPORT REFERENCE 

Manager's Reports dated 
May 9th and May 5th 1978 

Local Improvements 'by Petition' 

The Council considered a report dated May 9, 1978, from the 
City Manager on Local Improvements 'by Petition', and a further 
report, dated May 5, 1978, on the same subject, concerning 
projects that will he before the Court of Revision scheduled for 
June 22, 1978. The City Engineer reviewed the local improvement 
process and, by means of charts, gave details of the programs over 
the last few years for street and lane paving. Details were 
also illustrated on the funds required for local improvement 
paving projects from 1977-81 inclusive. 

MOVED by Aid. Puil 

THAT the recommendations contained in the City Manager's 
report of May 9, 1978, be approved after amending recommendation 
(a) to read as follows: 

"that on Local Improvements for Lane Paving, Residential 
Property Owners pay for the full width of asphaltic 
pavement instead of the present 14 feet, where the 
owners choose full pavement . " 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Brown 

THAT the recommendations of the City Manager, as contained 
in his report dated May 5, 1978, be approved. 

- CARRIED UNANIMOUSLY 


UNFINISHED BUSINESS 

1 . Development Permit Application 

633 Hornby Street (E. B. Misty 's Cabaret ) 

On May 2, 1978 consideration of a Development Peinnit 
application for Misty 's Cabaret at 633 Hornby Street was deferred 
pending a report on the size, occupancy and fire regulations 
pertaining to the premises. The Manager was also asked to review 
other cabarets in the vicinity with particular reference to fire 
safety regulations. 

Pursuant thereto, the Council noted a report of the City 
Manager dated May 11, 1978 following a review of Misty 's and other 
similar establishments. 

MOVED by Aid. Puil 

THAT the Director of Planning be advised that Council has 
no objection to the approval of the Development Permit application 
for 633 Hornby Street - E.B. Misty 's Cabaret for a limited period 
of time, expiring December 31, 1979, or until the subject site is 
redeveloped, whichever occurs first. 

- CARRIED 

(Aid. Rankin opposed) 

MOVED by Aid. Puil 

THAT the general question of enforcement of fire regulations 
at cabarets and the appendices to the Manager's report of May 11,1978, 
be referred to the Community Services Committee. 

- CARRIED UNANIMOUSLY 
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Board of Administration, November 27, 1970 .... (BUILDING - 1) 

BUILDING AND PLANNING MATTERS 

RECOMMENDATIONS 

1. Construction: Gasoline Service 
Station, 6501 Victoria Drive 

The Director of Planning reports as follows: 

"Chercover Engineering Ltd. on behalf of Home Oil Distributors Ltd. 
have filed Development Permit Application No. 53413 to demolish 
the existing Gasoline Service Station on this site and construct 
a new Gasoline Service Station with retailing facilities at the 
south west corner of Victoria Drive and 49th Avenue. 

The new development will include one additional C-2 zoned lot. 
The site is located in a C-2 Commercial District and the Gasoline 
Service Station location policy as adopted by City Council on 
October 1st, 1968, permits consideration to rebuilding of existing 
Gasoline Service Stations and including additional site area at 
this location. 

The applicants have stated in a letter that the retailing within 
the building will be through vending machines vending hot and 
cold drinks, candy, and ice cream. 

The Technical Planning Board and the Town Planning Commission 
recommend that Development Permit Application No. 53413 be 
approved in accordance with the submitted application such plans 
and information forming part thereof thereby permitting the 
demolition of the existing Gasoline Service Station on this site 
and the construction of a new Gasoline Service Station subject 
to the following conditions: 

A. Prior to the issuance of the Development Permit 

(1) revised drawings are to be submitted to the satis- 
faction of the Director of Planning indicating: 

(i) details of and the provision of a minimum of 
5% of the site being landscaped, 

(ii) details of all drainage to be provided on the 
open portions of the site, 

(iii) details of the garbage enclosures, 

(iv) details and the provision of screening on the 

westerly property line of this site adjacent to 
the City lane. 

B. The open portions of the site are to be developed including 
surfacing and screening prior to any use or occupancy 
thereof. 

C. All signs to be first approved to the satisfaction of the 
Director of Planning. 

D. The development is to be carried out and maintained in ac- 
cordance with the approved drawings and Section 11(10) of 
the Zoning and Development By-law. 

E. All landscaping is to be provided in accordance with the 
approved drawings within 6 months from the date of any 

use or occupancy of the proposed development and thereafter 
permanently maintained." 

Your Board F^COMMENDS that the Development Permit Application No. 
53413 be approved in accordance with the recommendations of the 
Technical Planning Board and the Town Planning Commission. 
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UNFINISHED BUSINESS (Cont'd) 

2. Nat Bailey Stadium - 

Parking & Traffic Impact 

Council was advised that a representative of the Vancouver 
Canadians Baseball Club will be available to address Council 
later this day. 


COMMUNICATIONS OR PETITIONS 

1. Sunset Community Centre 
Renovation Bids 


Council considered the following letter, dated May 3, 1978, 
from the Park Board: 


The following is an excerpt from the minutes of 
the last meeting of the Board held on Monday, 
May 1, 1978: 

. . . " SUNSET COMMUNITY CENTRE RENOVATION - BIDS 

The following four bids were received for 
renovation work estimated to cost $130,000: 

S & B Construction $129,836 

Omni Construction Ltd. 135,000 

Smith Bros & Wilson 140,674 

Ballarin Bros. Const. 154,389 

The Board has $165,000 of available capital 
funds for extensive renovation work in the 
downstairs area of the Sunset Community Centre, 

It was regularly moved and seconded 

RESOLVED: That City Council be requested 
to award a contract on behalf 
of the Board to the low bidder, 
S & B Construction, in the amount 
of $129,836, subject to approval 
of the Superintendent. 

- Carried. "... 


MOVED by Ald.Harcourt 

THAT the foregoing request of the Park Board be approved. 

- CARRIED UNANIMOUrLY 


2. Killarney Pool - 

Filtration Renovation 

Under date of May 3, 1978, the Park Board submitted the 
following letter for Council's consideration: 


" The following is an excerpt from the minutes of 
the last meeting of the Board held on Monday, 
May 1, 1978: 

. . . " KILLARNEY POOL - FILTRATION RENOVATION 

Five bids were received for the Killarney Pool 
filtration renovation project as follows: 
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COMMUNICATIONS OR PETITIONS (Cont'd) 

Killarney Pool - 

Filtration Renovation (Cont'd) 



Base 
Price 

Separate 
Price A 

Separate 
Price B 

TOTAL 

B & B Plumbing 
& Heating 

$101,650 

$10,435 

$ 5,500 

$117,585 

H.S. Cranbie 

96,400 

23,477 

12,935 

132,812 

Boulevard Plumb- 
ing & Heating 

110,000 

16,561 

7,500 

134,061 

McConaghy 

115,865 

16,230 

7,500 

139,595 

Conmonv^lth 
Const. 

127,336 

17,587 

4,497 

149,410 


Separate Price A to replace pool piping is con- 
sidered to be essential. Separate Price B is to 
provide structural piling if required. 

$120,000 is provided in the Board's 1978 
Supplementary capital budget for the project. 

It was regularly moved and seconded 

RESOLVED: That City Council be requested to 
award a contract on behalf of the 
Board to B & B Plumbing & Heating 
in the amount of $117,585, on the 
understanding that the $5,500 price 
for piling will be deducted if 
foundations do not require same. 

- Carried. "... 


MOVED by Aid. Harcourt 

THAT the foregoing request of the Park Board be approved. 

- CARRIED UNANIMOUSLY 


3. Park Board: 

Budget Redu c tions 

In a letter dated May 3, 1978, the Park Board, by resolution, 
registered strong protest to Council about the large operating 
budget cut target allocation, as similar large cuts were not 
allocated all major civic departments and boards. 

MOVED by Aid. Harcourt 

THAT the above-mentioned letter dated May 3, 1978, from the 
Park Board be received and filed. 

- CARRIED UNANIMOUSLY 


4. Lane-paving - 3 300 Block 
West 8th Avenue. 


Council considered a letter dated May 8, 1978 from Mr. Thomas 
F.B. Ferguson on behalf of several property owners requesting that 
Council reconsider a local improvement project to pave the lane 
in the 33 00 Block between West 8th Avenue and West Broadway. The 
Council on March 30, 1978 had approved the paving of this lane. 


Cont'd 
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COMMUNICATIONS OR PETITIONS (Cont'd) 


Lane-paving - 33 00 Block 
West 8th Avenue (Cont'd ) 

Mr. Ferguson, on behalf of the owners, is requesting Council 
to reconsider this particular project and not pave the lane. 

MOVED by Aid. Marzari 

THAT the paving of the lane south of the 3300 Block West 8th 
Avenue be not proceeded with, and the Council resolution of 
March 30, 197 8 be varied accordingly. 

- CARRIED UNANIMOUSLY 


5. Request for Council Support - 
Grant Application - B.C. 
Heritage Trust. 

In a letter dated May 11, 1978, the Heritage Advisory 
Committee requested Council to support its application to the 
B.C. Heritage Trust for $6,000 to conduct an inventory of the 
City's heritage buildings. There would be no cost to the City. 

MOVED by Aid. Ford 

THAT Council support the request of the Heritage Advisory 
Committee as outlined in its letter of May 11, 1978. 

- CARRIED UNANIMOUSLY 


6. Night Flights - Vancouver 
International Airport. 

In a letter dated May 11, 1978, Wendy Turner, on behalf of 
a group of concerned citizens , requested to appear before the 
next Council meeting to discuss the noise at Vancouver International 
Airport caused by night flights. A letter dated May 16, 1978 
from the City Manager, giving certain information on these Night- 
hawk Flights was also noted. 

MOVED by Aid. Rankin 

THAT the delegation request of Wendy Turner, contained in 
her letter dated May 11, 1978, be granted. 

- CARRIED UNANIMOUSLY 


7 . Cedar Cottage N.I. P. Appropriations 

Council noted a letter, dated May 12, 1978 from the Cedar 
Cottage N.I. P. Committee, requesting to appear as a delegation 
regarding bus shelters - over-run costs, which is the subject 
of a report from the City Manager, to be considered later this day. 

MOVED by Aid. Rankin 

THAT the delegation request be granted and the organization be 
heard later this day when Council considers the relevant City 
Manager's report. 

- CARRIED UNANINOUSLY 
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COMMUNICATIONS OR PETITIONS (Cont'd) 


8 . Regulation of Shopping Hours 

A letter dated May 16, 1978, was recieved from the Gastown 
Historic Area Planning Committee referring to a meeting of the 
Standing Committee on Community Services at 1:30 p.m. on May 18, 
1978, to discuss shopping hour regulations. The Area Planning 
Committee requested that four organizations appear as evening 
delegations when the item comes up before the full Council. 

At the suggestion of the Mayor, it was 

MOVED by Aid.: Gibson 

THAT the discussion of shopping hours be considered by the 
full Council at a future evening meeting. 

- CARRIED UNANIMOUSLY 


CITY MANAGER'S AND OTHER REPORTS 


A. MANAGER'S GENERAL REPORT 
lAhY 12, 1978 


Works & Utility Matters 
(May 12, 1978) 

The Council considered this report which contains seven 
clauses identified as follows: 


CI. 

1: 

Tender Awards 

CI. 

2: 

Subdivision - East 43rd Avenue between 



Clarendon and Wales Streets 

CI. 

3: 

Local Improvement on the 'Initiative Principle' 

CI. 

4: 

Tender - Fire Apparatus 

CI. 

5: 

Increase in Electricity Rates 

CI. 

6: 

Cordova Street Extension from Granville to 



Howe Streets 

CI. 

7: 

Pavement Repairs - Easement through Finning 


Tractor North of Great Northern Way 

Clauses 1 and 2 . 

MOVED by Aid. Bellamy 

THAT Clause 1 of this report be received for information 
and the recommendation of the City Manager, as contained in Clause 
2 , be approved . 

- CARRIED UNANIMOUSLY 


Local Improvements on the 
"Initiative Principle" 
(Clause 3) 


MOVED by Aid. Gibson 

THAT the recommendation of the City Manager, as contained 
in this Clause be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 

Clauses 4-7 inclusive 

MOVED by Aid. Gibson 

THAT the recommendations of the City Manager, as contained 
in Clauses 4, 5, 6 and 7 of this report, be approved. 

- CARRIED UNANIMOUSLY 
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CITY MANAGER'S & OTHER REPORTS (Cont'd) 


Building & Planning Matters 
(May 12, 1978) 

The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Strata Title Application - Conversion 

958 Bute Street 
CI. 2: Energy Conservation Pro ject/Champlain Heights 
CI. 3: Cedar Cottage N.I. P. Appropriations 

Clauses 1 and 2 . 

MOVED by Aid. Kennedy 

THAT the recoininendations of the City Manager, as contained 
in Clauses 1 and 2 of this report, be approved. 

- CARRIED UNANIMOUSLY 


Cedar Cottage N.I. P. Appropriations 
(Clause 3) 


In considering this clause Council received a delegation 
from Mrs. Simatos representing Cedar Cottage N.I. P. Conunittee, 
who opposed the transfer of funds from Cedar Cottage Neighbourhood 
Improvement Program to cover the cost of an over-run on the bus 
shelter account. Mrs. Simatos cited the original cost estimates 
given for shelter construction and installation, in comparison with 
the actual costs. 

Mr. West, representing the Engineering Department, replied 
giving the reasons for the over-run. 


MOVED by Aid. Gibson 

THAT the Cedar Cottage Neighbourhood Improvement Program 
charged only $50,000, the original estimate, for ' 
the bus shelter installations and the City's over-run costs of 
$13,326.28 be charged against Supplementary Capital funds. 


AM£NDtD 
SEE page/.?../ .. 


- CARRIED UNANIMOUSLY 


MOVED by Aid. Brown 

THAT Council approve the transfer within the Cedar Cottage 
Neighbourhood Improvement Program of $2,018.75 for the over-run 
in the Commercial Street Tree-Planting Account (#824/2014) 
from the surplus in the John Hendry Baseball Diamond Account (#824/2012) 


- CARRIED UNANIMOUSLY 


Finance Matters 
(May 12, 1978) 

The Council considered this report which contains five 
clauses identified as follows: 


CI. 1: Investment Matters (Various Funds) March 1978 
CI. 2: Charter Amendments 

CI. 3: Transfer of Zoning Data (only) to Real Estate 

Board of Greater Vancouver 
CI. 4: Brief to the Task Force on Municipal Policing Costs 
CI. 5: Library Automated Circulation System 


Clauses 1, 2 and 5 . 

MOVED by Aid. Rankin 

THAT the recommendations of the City Manager, as contained 
in Clauses 1, 2 and 5 of this report, be approved. 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 


Finance Matters 

(May 12, 1978) (Cont'd) 

Transfer of Zoning Data (only) to 
Real Estate Board of Greater Vancouver 
(Clause 3) 


MOVED by Aid. Harcourt 

THAT the recommendation of the City Manager, as contained 
in this Clause be approved and there be a further report on the 
availability of this property data to other organizations. 

- LOST (tie vote) 

(Aid. Brown, Ford,, Marzari, Puil and Rankin opposed) 


Brief to the Task Force on Municipal 
Policing Costs 

(Clause 4) 


MOVED by Aid. Harcourt 

THAT the recommendations of the City Manager, as contained 
in this Clause be approved and, when the Mayor meets with the Task 
Force to present the City's brief and other important related 
details. Council Members be advised of the date and time of the 
meeting . 

- CARRIED UNANIMOUSLY 


The Council recessed at 4:05 p.m., and, 
following an 'In Camera' meeting in the 
Mayor's Office, reconvened in the Council 
Chamber at 5:20 p.m., with the same 
Members present, with the exception of 
Alderman Puil. 
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City Archives Proposal - 
Major Matthews Memorial Fund 

Council on May 2, 1978, approved the request of Dr. D. H. 
Breen, Chairman of the City's Archives Advisory Committee, to 
submit a proposal for Council's consideration and to show 
appropriate slides. 

Dr. Breen introduced some members of the Archives Advisory 
Committee following which Mr. Norman Young showed a niomber of 
historic slides from the Archives' collection. Dr. Breen then 
read from the Committee's brief which was circulated to Council. 
The purpose of the brief was to request Council's support for 
establishing a Major Matthews Memorial Fund to provide a means 
whereby citizens of Vancouver, as they feel disposed, may provide 
additional financial support for the development of the Vancouver 
City Archives. 

In the brief, the Committee reviewed the history of the 
Archives, the collection, its purpose and objectives, its 
relationship with associated institutions, budget and financial 
assistance received since 1972 (apart from the City budget) . 
Also in the brief, the Committee requested that Council approve 
the establishment of the Major Matthews Memorial Fund and indicate 
its support of the Fund by placing a sum of $5,000.00 to the 
credit of this Fund. 

MOVED by Aid. Rankin, 

THAT Council approve the establishment of the Major Matthews 
Memorial Fund and assist with its establishment by approving the 
placement of $5,000.00 to the credit of this Fund; these monies 
to come from Contingency Reserve; 

FURTHER THAT the Major Matthews Memorial Fund be under 
the jurisdiction of the Archives Advisory Committee and not 
form part of the City's regular budget commitment to the 
Archives. 

- CARRIED UNANIMOUSLY 


DELEGATIONS & UNFINISHED BUSINESS 

Nat Bailey Stadium - 
Parking and Traffic Impact 

Council on May 2, 1978, deferred consideration of a number 
of recommendations detailed in the report of the Standing Committee 
on Transportation of April 20, 1978, at the request of Mr. Harry 
Ornest of the Vancouver Canadians Baseball Club. 

Present in the Council Chamber were Mr. Harry Ornest, Mr. H. 
MacDonald and Mr. I. Blake of the Vancouver Canadians Baseball 
Club. Mr. MacDonald, Vice-President of the Club, read from a 
prepared statement in which it was requested that Council defer 
any decision on the recommendations of the Standing Committee on 
Transportation until the end of the current baseball season. Mr. 
MacDonald gave the following reasons: 

the Club has been given permission to charge a parking fee 
which has been set at 50 <: per car upon recommendation of 
the Superintendent of Parks 

as far as the Club is aware, patron parking has not caused 
any problems in the neighbourhood 

the Club has sold many season tickets on the basis of 
preferred parking being included in the ticket price 

assessment of the parking situation should be made on the 
basis of a full season's operation. 


cont'd. . . . 
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Nat Bailey Stadium - Parking 
and Traffic Impact (cont'd) 

The Assistant City Engineer - Traffic Division stated the 
Engineering Department is presently evaluating parking in the 
neighbourhood as well as in the lot during baseball games. The 
survey to date indicates approximately 65% patron parking in 
the lot and 35% of the patrons parking in the residential neigh- 
bourhood. He also stated that the Engineering Department will 
be relaxing the no parking restrictions on one side of Midlothian 
Avenue which abuts Hillcrest Park. 

Mrs. McDermott, on behalf of the Riley Park Citizens N.I. P. 
Planning Committee, stated that in addition to the comments in 
the Committee's letter which was before Council this day, she 
wished to submit a petition from residents in the 4600 and 4700 
Blocks Quebec Street, protesting the parking problems which have 
been caused by patrons attending games at the Stadium. 

During consideration of the fp;rregoing Aldernjan 
Harcourt left the meeting. 

MOVED by Aid. Bellamy, 

THAT Council defer action on the recommendations of the 
Standing Committee on Transportion to the first Council 
meeting in July, to provide the City Engineer a better opportunity 
to evaluate the parking situation as it relates to Nat Bailey 
Stadium. 

- LOST (tie vote) 
(Aldermen Brown, Ford, Marzari and Rankin opposed) 

MOVED by Aid. Rankin, 

THAT the recommendations of the Standing Committee on 
Transportation contained in its report dated April 20, 1978, 
be approved. 

- CARRIED UNANIMOUSLY 


The Council recessed at approximately 6:10 p.m. to 
reconvene at 7:30 p.m. 


The Council reconvened at 7:30 p.m., with Mayor Volrich 
in the Chair and the following members present: 

PRESENT : Mayor Volrich 

Aldermen Bellamy, Brown, Ford, Gibson, 
Harcourt, Kennedy, Marzari, 
Puil and Rankin 

ABSENT : Alderman Gerard (Leave of Absence) 

CLERK TO THE COUNCIL: R. Henry 


DELEGATIONS (cont'd) 

Proposed New No. 14 Firehall - 
Kaslo and Venables Streets 

Council on May 2, 1978, agreed to hear representations from 
Mrs. Susan Renzullo on the matter of the proposed new firehall 
at Kaslo and Venables Streets. 

Mrs. S. Renzullo addressed Council and referred to her 
letter which had previously been circulated. In her letter, 
Mrs. Renzullo expressed concern that a firehall' on this site 
would add to the noise pollution already present in the area. 
She also expressed concern for possible traffic hazards to the 
students at the adjacent school. 

cont'd. . . . 
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DELEGATIONS (cont'd) 

Proposed New No. 14 Fireball - 
Kaslo and Venables Streets (cont'd) 

Deputy Fire Chief Tuning stated it is the policy of the Fire 
Department not to use the siren until the fire truck is on the 
main streets if at all possible. He also indicated that there 
are three other firehalls located in residential areas and the 
Department has experienced no problems related to them. 

Council noted a report dated April 26, 1978, from the City 
Manager setting out the history and present status of the proposed 
new firehall at Kaslo and Venables Streets for Council's 
information. 

MOVED by Aid. Gibson, 

THAT the report of the City Manager dated April 26, 1978, 
be received for information. 

- CARRIED UNANIMOUSLY 


Special Relief - Local Improvements 
(1995 Comox Street) 


Council on April 11, 1978, deferred consideration of a 
clause in a Manager's Report (Works & Utilities) dated 
April 7, 1978, on Special Relief - Local Improvements, to permit 
Ms. Murphy, solicitor to address Council on behalf of Mr. 
P.R.U. Stratton, owner of the property. 

Ms. Murphy addressed Council and referred to her letter 
dated September 14, 1977, which detailed the owner's position 
in this matter. Mr. Stratton is requesting special relief from 
the special assessment for the local improvement charges levied 
against the properties for street pavements and mini-parks in the 
Stanley Park neighbourhood. Mr. Stratton's property is located 
at 1995 Comox Street. 

Ms. Murphy contended that this property was eligible for 
special relief as it is technically locked-in by a heritage 
building on one side and a concrete building, in extremely good 
condition, on the other side which is not likely to be redeveloped 
in the near future. 

In his report, the City Manager sets out the manner in which 
the property at 1995 Comox Street deviates from the criteria 
established for eligibility for special relief. The City Manager 
submitted for consideration whether Council wishes to grant the 
owner of this property a relief from the special assessment for 
local improvement charges and noted that granting this relief 
would broaden the category eligible for such help and would likely 
result in further requests. 

MOVED by Aid. Gibson, 

THAT the owner of the property at 1995 Comox Street be 
granted a relief of $261.00 on the 1978 special assessment for 
local improvement charges. 

- LOST NOT HAVING 

RECEIVED THE REQUIRED 
MAJORITY 

(Aldermen Bellamy, Brown, Ford, Harcourt, Marzari, 
Puil, Rankin and the Mayor opposed) 
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CITY MANAGER'S AND OTHER REPORTS (cont'd) 

Personnel Matters 
(May 12, 1978) 

Student - Summer Employment with 
the Property Endowment Fund 
(Clause 1) 

MOVED by Aid. Brown, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 


Property Matters 
(May 12, 1978) 

The Council considered this report which contains six 
clauses identified as follows: 

Long Term Lease - Suite 901-2001 Beach Avenue 
Lease Renewal - 10 Foot Lane Allowance 
1875 - 95 West 7th Avenue 

Lease Renewal - South 7 feet of N/E Corner of 
12th Avenue and Commercial Drive 
Rent Review - City-owned Property - S/S Prior 
Street at Dunlevy Avenue 

Lease of Various Premises in Dick Building 
1482-1490 West Broadway 

Lease of Building Area, 1830 and 1836 West 5th Avenue 

Clauses 1, 2, 3, 4, 5 and 6 

MOVED by Aid. Rankin, 

TirnT the recommendations of the City Manager contained in 
Clauses 1, 2, 3, 4, 5 and 6 be approved. 

- CARRIED UNANIMOUSLY 


B. Proposed Rezoning of Two Lots 
in the Kiwassa Neighbourhood 

MOVED by Aid. Puil, 

THAT Lot 8, Block 95, D.L. 181 be included in the application 
to rezone Lots 6 and 7, Block 95, D.L. 181; 

FURTHER THAT the status of Lot 8 be considered at the Public 
Hearing on this rezoning application. 

- CARRIED UNANIMOUSLY 


CI. 

1: 

CI. 

2: 

CI. 

3: 

CI. 

4: 
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5: 

CI. 
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Board of Administration, November 27, 1970 .... (BUILDING - 2) 

2. Rezoning: S/W Corner of 20th Avenue 
• and Clark Drive (Canadian Paraplegic 
Association) 


The Director of Planning reports as follows: 

"An application has been received from Mr. D.L. Mowat, Executive 
Director, Canadian Paraplegic Association, requesting an amendment 
to the Zoning and Development By-law whereby Lots 1-6 and B, Block 
38, D.L. 301 being the south-west corner of 20th Avenue and Clark 
Drive would be rezoned from an RS-1 One Family Dwelling District 
to a CD-I Comprehensive Development District. 

The applicants state the purpose of their application is 'for the 
construction of a lodge which will provide short term, self- 
contained accommodation for up to 24 paraplegics and quadri- 
plegics following their physical rehabilitation program at the 
G.F. Strong Rehabilitation Centre. The lodge will provide the 
necessary step from the Rehabilitation Centre into the community 
for paraplegics and quadriplegics. The Canadian Paraplegic 
Association, British Columbia Division's rehabilitation counsel- 
lors will provide supervision and counselling for those within the 
lodge with the goal being integration into the community as normal 
physically and financially independent citizens." 

Also attached to the application is a brief which states: 

'The Canadian Paraplegic Association's proposed lodge would 
alleviate two distinct and presently insurmountable problems 
in the rehabilitation of paraplegics and quadriplegics. 

The first problem which could be solved through the benefits of 
the lodge is the premature discharge of paraplegics who are 
still in "mourning" and therefore have not made any mental ad- 
justment towards accepting their disability. Although these 
individuals may have attended the G.F. Strong Rehabilitation 
Centre for a period of six months to one year, their mal-adjusted 
attitude has prevented them from taking advantage of the physical 
re-training program. These individuals need extensive counselling, 
involvement in recreation, social improvement and vocational 
training, which are difficult, if not impossible to obtain outside 
of the Greater Vancouver area. The lodge, or "half-way" house 
would allow the rehabilitation counsellors of the Canadian 
Paraplegic Association to concentrate on a group of ten to 
twenty such individuals and give them time for not only the 
previously mentioned counselling, recreation, Hocia] improvement 
and vocational training, but to find suitable hovininq in their 
community, and moat impoi-lant of .ill, i^nij) 1 oynuMi ( . '\']\o British 
Coliimbia Division does not expect to keep any individuals in lh(> 
lodge for periods longer tlian one yc^ar. 

The lodge, as envisioned by the B.C. Division would also eliminate 
the most serious road block to rehabilitation of quadriplegics, 
which is the lack of accommodation for these severely disabled 
individuals who require small amounts of care and assistance in 
order to function outside of institutions, rest homes, etc. At 
present, we know of more than thirty quadriplegics living in 
institutions, who with suitable accommodation, could not only 
live away from the confines and restrictions of private hospitals, 
etc., but could find full time employment, drive their own auto- 
mobiles and live full and worthwhile lives rather than merely 
"existing" as is their lot today. 


cont ' d 
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STANDING COMMITTEE REPORTS 

I. Report of Standing Committee 
on Community Services, 
May 4, 1978 

The Council considered this report which contains five 
clauses identified as follows: 

Rubbing Alcohol 
Jericho Hangar No. 5 
Vancouver Perinatal Health Project 
D.P.A. - 1412 vJest Broadway (Grandma's Kitchen) 
Lifeguarding in Vancouver 

Clauses 1, 3, 4 and 5 

MOVED by Aid. Rankin, 

THAT the recommendations of the Committee contained in 
Clauses 1, 3, 4 and 5 be approved. 

- CARRIED UNANIMOUSLY 

Jericho Hangar No. 5 
(Clause 2) 

When considering this clause. Council noted a request from 
the Studio Five Group to appear before Council to discuss the 
use of Hangar No. 5 as a low-cost, high-use civic theatre. 

MOVED by Aid. Kennedy, 

THAT consideration of this clause be deferred to the next 
meeting of Council and that representatives of the Studio Five 
Group appear before Council at that time. 

- CARRIED 
(Aldermen Bellamy and Brown opposed) 


II. Report of Standing Committee 
on Planning and Development, 
May 4, 1978 

The Council considered this report which contains four 
clauses identified as follows: 

Cl. 1: Status of Major Development Permit Applications 
Cl. 2: Anchor Point Residential Development 

(1350 Burrard Street) 
Cl. 3: Lease of Waterlot 6924 containing Carrington 

Street Wharf 

Cl. 4: Central Waterfront - Official Development Plan 

Status of Major Development Permit 
Applications (Clause 1) 

Alderman Harcourt indicated that the Planning and Development 
Committee would be discussing the proposed development 275 East 
Cordova Street. 

MOVED by Aid. Harcourt, 

THAT the recommendation of the Committee contained in this 
Clause be approved. 

- CARRIED UNANIMOUSLY 

Clauses 2, 3 and 4 

MOVED by Aid. Harcourt, 

THAT the recommendations of the Committee contained in 
Clauses 2 and 3 be approved and Clause 4 be received for 
information. 

- CARRIED UNANIMOUSLY 


83 

Regular Council, May 16, 1978 14 

STANDING C0MJ4ITTEE REPORTS (cont'd) 

III. Report of Standing Committee 
on Transportation, 
May 4, 1978 

The Council considered this report which contains two 
clauses identified as follows: 

CI. 1: Transcontinental Rail Passenger Terminal 
CI. 2: Joyce Transit Loop 

Clauses 1 and 2 

MOVED by Aid. Bellamy, 

THAT the recommendations of the Committee contained in 
Clauses 1 and 2 be approved. 

- CARRIED UNANIMOUSLY 


IV. Report of Standing Committee 
on Finance & Administration, 
May 4, 1978 

The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Captain James Cook Elementary School - 

Grant Request 
CI. 2: 1978 Grant Request - Vancouver Art Gallery 
CI. 3: Cost Sharing of Public Health Services 

Clauses 1 and 2 

MOVED by Aid. Brown, 

THAT the recommendations of the Committee contained in 
Clauses 1 and 2 be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 

Cost Sharing of Public 
Health Services (Clause 3) 

As requested by the Committee in this clause, a copy of the 
brief on Cost Sharing of Public Health Services was forwarded to 
the School Board for comment. Before Council this day was the 
School Board's remarks on this brief. 

MOVED by Aid. Brown, 

THAT the recommendations of the Committee contained in 
this Clause be approved; 

FURTHER THAT the letter dated May 16, 1978, from the School 
Board be received. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Brown, 

THAT an early meeting be arranged between Council and 
Vancouver MLA's to inform the MLA's of the contents of the various 
briefs Council wishes to submit to the Provincial Government, as 
well as to apprise them of Council's priorities. 


- CARRIED UNANIMOUSLY 
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DELEGATIONS (cont'd) 

Grant Appeals 

In accordance with approved procedure, the following 
organizations made representation before Council to appeal 
Council's decisions on their grant applications: 

(a) Vocational Counselling Service 

Dr. W. Black addressed Council on behalf of this organization. 
He reviewed the history of the Service and outlined the type of 
service provided by the organization and the increasing need for 
this type of counselling. (A brief from the organization was 
previously circulated to Council.) 

MOVED by Aid. Rankin, 

THAT a grant of $6,000 be approved to the Vocational 
Counselling Service. 

- LOST NOT HAVING 

RECEIVED THE REQUIRED 
MAJORITY 

(Aldermen Brown, Ford, Gibson, Harcourt, Marzari and 
the Mayor opposed) 


AMENDED 

SEE page/.?/. 


(b) Social Planning & Review Council of B.C. 

Council at its meeting on March 14, 1978, approved a grant 
of $9,540.00 to S.P.A.R.C. Miss Joan Dickenson addressed 
Council and spoke to the brief previously circulated requesting 
an additional grant of $13,616.00 to the organization. Miss 
Dickenson outlined for Council's information the activities of 
the Committee on Aging. 


MOVED by Aid. Ford, 

THAT an additional grant of $6,0 00 be approved to the 
Social Planning & Review Council of B.C. 

- LOST NOT HAVING 

RECEIVED THE REQUIRED 
MAJORITY 

(Aldermen Kennedy, Puil and the Mayor opposed) 


(c) God's Rescue Mission 

Rev. Melinda Thome addressed Council and requested that 
an additional grant of $10,000 be approved to God's Rescue Mission. 
In a letter dated May 8, 1978, (previously circulated). Rev. Thorne 
outlined the activities of the Mission. Rev. Thorne expanded on 
her letter and introduced several supporters of her grant appeal. 

MOVED by Aid. Bellamy, 

THAT an additional grant of $2,800 be approved to God's 
Rescue Mission. 

- LOST NOT HAVING 

RECEIVED THE REQUIRED 
IIAJORITY 

(Aldermen Brown, Ford and Puil opposed) 

(d) Vancouver Status of Women 

Ms. Lee Grills spoke to the brief previously circulated and 
requested that Council reconsider its decision not to approve a 
grant of $13,318 to the Vancouver Status of Women. 


Ms. Betty Green spoke in opposition to the grant appeal and 
submitted a petition from 4 58 fellow citizens who were also 
opposed. 


cont'd. 
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DELEGATIONS (cont'd) 


Grant Appeals (cont'd) 

Vancouver Status of Women 
(cont'd) 


MOVED by Aid. Brown, 

THAT a grant of $22,356 be approved to the Vancouver Status 
of Women to fund two program development workers including 
fringe benefits. 

- LOST NOT HAVING 

RECEIVED THE REQUIRED 
MAJORITY 

(Aldermen Kennedy, Puil and the Mayor opposed) 

MOVED by Aid. Marzari, 

THAT a grant of $11,0 00 be approved to the Vancouver Status 
of Women. 


- LOST NOT HAVING 

RECEIVED THE REQUIRED 
MAJORITY 

(Aldermen Kennedy, Puil and the Mayor opposed) 


MOVED by Aid. Ford, 

THAT a grant of $7,000 be approved to the Vancouver Status 
of Women. 


- LOST NOT HAVING 

RECEIVED THE REQUIRED 
MAJORITY 

(Aldermen Kennedy, Puil and the Mayor opposed) 


(e) Greater Vancouver Information 
& Referral Service 


Mr. W. Charles Keast, Chairman of the Board of Directors 
of the Greater Vancouver Information & Referral Service, spoke 
to the brief previously circulated and requested Council to 
reconsider its decision not to approve a grant to this organization. 
In addition, Mr. Keast read a letter of support for the grant appeal 
from the United Way. 

MOVED by Aid. Marzari, 

THAT a grant of $15,525 be approved to the Greater Vancouver 
Information & Referral Service. 

- LOST NOT HAVING 

RECEIVED THE REQUIRED 
riAJORITY 

(Aldermen Bellamy, Brown, Ford, Gibson, Kennedy 
and the Mayor opposed) 

MOVED by Aid. Gibson, 

THAT Council purchase from the Greater Vancouver Information 
& Referral Service, for distribution, 500 copies of its publication 
'Directory of Services' at a cost of $13.00 per copy. 

(Notice) 

Notice was called by Alderman Puil on the above motion and 
the Mayor ruled this to be in order. The Mayor's ruling was 
challenged by Alderman Harcourt and the question was put to 
Council "shall the ruling of the Chair be sustained". 

The decision of the Chair was sustained with Aldermen Brown, 
Ford, Harcourt, Marzari and Rankin opposed. 
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COMMITTEE OF THE WHOLE 

MOVED by Aid. Harcourt, 

THAT the Committee of the Whole rise and report. 

- CARRIED raAlUMOUSLY 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Bellamy, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


BY-LAWS 

1. BY-LAW TO AMEND THE OFFICIAL 

DEVELOPMENT PLAN BY-LAW NO. 4 812 
(Granville Island) 


MOVED by Aid. Harcourt, 
SECONDED by Aid. Marzari, 

THAT the By-law be introduced and read a first time. 

- CARRIED 

(Aldermen Puil and Rankin opposed) 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being ho amendments, it was 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Marzari, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED 

(Aldermen Puil and Rankin opposed) 


2. BY-LAW TO AMEND BY-LAW NO. 4 848, 
BEING THE WATER WORKS BY-LAW 

MOVED by Aid. Gibson, 
SECONDED by Aid. Puil, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Gibson, 
SECONDED by Aid. Puil, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 


- CARRIED UNAI^IMOUSLY 
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BY-LAWS (cont'd) 

3. BY-LAW TO AMEND BY-LAW NO. 3575, 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW (S/W Main Street at Terminal 
Avenue - Landscape Setback) 

MOVED by Aid. Rankin, 
SECONDED by Aid. Brown, 

THAT the By-law be introduced and read a first time. 

- CARRIED UtJANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Rankin, 
SECONDED by Aid. Brown, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

(Aldermen Kennedy, Marzari and the Mayor were excused 
from voting on this By-law) 


4. BY-LAW TO AMEND BY-LAW NO. 3575, 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW (Area to the West of the 
Quebec/Colximbia Connector & N/W 
Corner Main and Terminal) ^ 


MOVED by Aid. Rankiji, 
SECONDED by Aid. Brown, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Rankin, 
SECONDED by Aid. Brown, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

(Aldermen Kennedy, Marzari and the Mayor were excused 
from voting on this By-law) 
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MOTIONS 

A. Closing, Stopping Up, Conveying to 
Abutting Owner and Consolidation 
(E/S Oak Street, South of S.W. 
Marine Drive) 


MOVED by Aid. Ford, 
SECONDED by Aid. Marzari, 
THAT WHEREAS 

(1) The City of, Vancouver is the owner of all the streets 
and lanes lying v/ithin the limits of the City of 
Vancouver; 

(2) Those portions of Lots "D", "E" and "F" included in 
Explanatory Plan 6131 except portions of Lots "D" and 
"E" included in Explanatory Plan 6132, Lot 18, Blocks 
"C", "D", "Y" and "Z", District Lots 319, 323 and 324 
Plan 3408 were established for road under filing 22178; 

(3) The said portions of Lots "E" and "F" are no longer 
required for road; 

(4) The abutting owner wishes to acquire the said portions 
of Lots "E" and "F"; 

THEREFORE BE IT RESOLVED THAT all those portions of Lots "D" , 
"E" and "F" included in Explanatory Plan 6131 except portions of 
Lots "D" and "E" included in Explanatory Plan 6132, Lot 18, Blocks 
"C", "D", "Y" and "Z", District Lots 319, 323 and 324, Plan 3408, 
the same as shown outlined red on plan prepared by G. Girardin, 
B.C.L.S., dated April 26, 1978, and marginally numbered LF 8598, 
a print of which is hereunto annexed, be closed, stopped up and 
conveyed to the abutting owner; and 

FURTHER BE IT RESOLVED THAT the road so closed be consolidated 
with the abutting Amended Lot "F" (see 215317-L) of Lot 18, Blocks 
"C", "D", "Y" and "Z", District Lots 319, 323 and 324, Plan 3408, 
to form one parcel. 

- CARRIED UNANIMOUSLY 


B. Closing, Stopping Up and Adding 
to Balance of City-owned Lands 
(S/E Corner 12th Avenue and St. 
Catherines Street) 


MOVED by Aid. Ford, 
SECONDED by Aid. Marzari, 
THAT WHEREAS 

(1) The City of Vancouver is the owner of all the streets 
and lanes lying within the limits of the City of 
Vancouver ; 

(2) The North 7 feet of Lots 1 and 2, Subdivision "A", 
Block 173, District Lot 264A, Plans 501 and 1771 was 
established for road under filing 40088; 

(3) The North 7 feet is no longer required for road 
widening; 

THEREFORE BE IT RESOLVED THAT the North 7 feet of Lots 1 and 2, 
Subdivision "A", Block 173, District Lot 264A, Plans 501 and 1771 be 
closed, stopped up and added to the balance of said City-owned lots 
1 and 2 . 

- CARRIED UNANIMOUSLY 
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MOTIONS (cont'd) 

C. Allocation of Land for Lane Purposes 
(S2' of Lot 6, Block 210, D.L. 526, 
Plan 1058) . 


MOVED by Aid. Ford, 
SECONDED by Aid. Marzari, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for lane purposes, the following described lands: 

South 2 feet of Lot 6, Block 210, District Lot 
526, Plan 1058; 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes, and declared to form and constitute portions of 
lane. 

- CARRIED UNANIMOUSLY 


1 . Heritage Officer 

MOVED by Aid. Kennedy, 

THAT WHEREAS the City Council, through its Finance Committee, 
has been labouring for some time with departments with a view to 
effecting economies wherever possible; 

AND WHEREAS some departments, including the Planning Department, 
are required to report to Council with respect to budget reductions; 

AND WHEREAS the Council has been endeavouring to maintain 
taxes at as low a point as possible, and to a large extent 
succeeded this year; 

AND WHEREAS, contrary to the above, the Council on May 2, 
1978, passed the following motion: 

"THAT approval be given to the position of a Heritage 
Officer for the purpose described in the Heritage 
Advisory Committee's letter of April 27, 1978, at an 
estimated cost of $13,883, charged to Contingency 
Reserve, and that auto allowance be provided if 
required."; 

AND WHEREAS the foregoing action of Council will result in 
an additional expenditure for 1978 of $13,883, without any 
reference to possible support staff; 

THEREFORE BE IT RESOLVED THAT the aforementioned resolution 
of Council dated May 2, 1978, be rescinded. 

(Notice) 

Notice was called on the foregoing motion and recognized 
by the Chair. 


The Council adjourned at approximately 9:45 p.m. 


The foregoing are Minutes of the Re^lar Council Meeting 
of May 16, 1978, adopted after aitiehdlnent on May 30, 1978. 



CITY CLERK 


MANAGER'S REPORT 
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DATE May 9, 1978 


TO: 


Vancouver City Council 


SUBJECT: 


Local Improvements 'by Petition' 


CLASSIFICATION: RECOMMENDATION 


i 


The City Engineer reports as follows: 

"Council on February 14, 1978, dealt with a large group of local improvements 
by Petition and with the related matter of the heavy demands of these programs 
on Supplementary Capital funds. It requested that we report on the matter, 
'including means by which these (programs) could be cut back in future years.' 
This report contains various options Council can take in slowing down local 
improvements . 

At the Supplementary Capital Budget review. Council decided not to provide 
funds for carrying out street, lane and other works which have been 
petitioned for already and will be coming up at the June Court of Revision. 
Options open to Council are to defer the works until next year, or to provide 
advance funds from the Basic Capital Budget future years' allotments. This 
report also deals with this matter. 

The system of carrying out street works under local improvement by petition 
has been used by the City of Vancouver for 90 years. Local improvement 
procedures are used throughout the world and, in North America, form one of 
the most important ways through which improvements of all sorts are provided 
in urban areas. All neighbouring municipalities utilize the system. 

The local improvement system has much to recommend it. It is citizen parti- 
cipation. It is local decision-making. The proponents of works support their 
case with a willingness to pay their share of the cost. This ensures that 
frivolous demands are not made of the City, since petitioners have a significant 
cost of their own to face. Since two-thirds of all properties affected and 50% 
of the assessed value must be in agreement with the project proceeding, there 
is no doubt that the local improvement procedure represents the will of the 
majority of local residents. There is no possibility that small local groups 
or civic staff can impose their will on the majority of the people affected. 
The procedure has been used equally by all parts of the City. It is a most 
fair and equitable procedure which has stood the test of many years and is 
resDonsible for a large portion of the amenity existing in the City. 

Ili he past, the City has always found the funds necessary to honour the City's 
sb e of the petitioned works. Even in ' pay-as-you-go' years, sufficient 

lementary Capital funds were found to carry out the necessary works. The 
: Five-Year Plan was approved in plebiscite, largely because of its local 
improvement content. However, the Plan did not provide adequate funds to 
meet all of the expected petitions and this was done on purpose to keep the 
Plan as small as possible, with the expectation that Supplementary Capital 
would be able to meet the excess petitions, as had always been the case in 
previous years. This year, the funding requirement was not quite met. The 
following report will show Council what sorts of demands can be expected in 
the future and how, if Council wishes, the demand can be reduced. It may 
be that when Council sees the projections of demand which are currently at 
a peak level. Council may not wish to reduce petitions. 

RESIDENTIAL LANES 

For many years, residential lanes presented a mud problem in the winter and 
dust problems in the summer. Maintenance costs were high and these came 
directly out of the Revenue Budget each year. To keep down the dust during 


Board of Administration, November 27, 1970 .... (BUILDING - 3) 


Clause 2 continued 


The Canadian Paraplegic Association offices are located in the 
City of Vancouver and our rehabilitation counsellors will provide 
supervision and counselling for tliose within the lodge with the 
goal being integration into the community as physically and 
financially independent citizens. To this end the B.C. Division 
has been endeavouring to find the necessary monies in order to 
construct such a lodge since 1960 with abortive proposals for 
these facilities presented in 1961 and 1965. At long last this 
vital project is financially feasible with the University of 
British Columbia, Greek Letter Societies "Mardi Gras" our major 
contributors . 


We have raised $30,000 which is the 10% required by Central 
Mortgage and Housing Corporation in order to receive their 90% 
mortgage payable over a period of 50 years. Our auditors, Thorne, 
Gunn, Helliwell and Christenson have prepared a detailed 
financial feasibility study which proves the lodge will be 
financially self-supporting. The advantages of this site are 
that it is centrally located, close to shopping, recreation, 
education, vocational training, and other facilities that will 
assist in the return of these paraplegics and quadriplegics to 
the community.' 

Also submitted with the application are sketch plans which in- 
dicate a one storey building containing 13 units, 6 of which are 
totally self-contained and designed to accommodate two people, 
6 units having two living rooms with shared kitchen and washroom 
facilities proposed to be occupied by two persons, one dwelling 
unit for the operator plus a small office, lounge, general dining 
area and library. 

The sketch scheme submitted also indicates the building having 
a total floor area of approximately 11,000 sq.ft. with a floor- 
space ratio of 0.25 , a landscaped setback of approximately 15' 
as indicated along 20th Aven ue, with additional landscaping areas 
on the westerly section of the site along Clark Drive and adjacent 
to the City lane, with a blacktopped area adjacent to the building 
on the north, east and west, providing off-street parking. 


The subject property consists of 7 lots having an area of ap- 
proximately 43,560 sq.ft., is triangular in shape and has been 
used by the Horticultural Society for many years. It backs onto 
C-2 Commercial zoned property which fronts onto Kingsway. The 
areas immediately to the North and East are zoned RS-1 One Family 
and occupied by one family dwellings. 


It is considered these lots are appropriate for the use proposed 
as it does give the occupants a .location within the City which is 
near to adequate shopping and business establishments, and is 
also adjacent to homes. The shape of the property does not lend 
itself to a good subdivision layout for single family homes. 


The Town Planning Commission on November 20th, 1970, RECOMMENDED 
THAT the application be approved, thereby rezoning the area to 
a CD-I Comprehensive Development District with the by-law restric- 
ting the use of the lands to a paraplegic residential centre, the 
scheme of development to be first approved by the Technical 
Planning Board after advice from the Design Panel on architec- 
tural design, with the form of development indicating a 20' 
landscaped setback from East 20th Avenue , adequate landscaping 
on the easterly and westerly sides of the site, revised suitable 
off-street parking, with the floor space ratio not to exceed 
0.50 gross . 

The Technical Planning Board on November 20th, 1970, also 
recommended that the application be approved, subject to the 
same conditions." 

Your Board RECOMMENDS that the reports ol' tho Technical Planninf^ Boai'd 
and Town Planninf;- Commission bo rocoivod and tho matter bo roi'orrod 
lor consideration o 1' Council at a Public iloariu};. 
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the summer months, property owners were provided an oiling service wherein 
the City oiled dusty lanes at a charge to the Property Owner which partially 
covered the cost of the service. There was never enough service of this type 
during dusty periods and, in addition, the oiling of lanes created all sorts 
of problems with tracking of asphalt into houses, etc. Council finally decided 
that a program of lane improvement better fitting an urban area of this size 
should be undertaken by the City and directed the Engineering Department to 
institute such a service. This was done, designs were altered, capital costs 
reduced and a cost-sharing arrangement was adopted by Council, wherein lanes 
could be improved under the local improvement procedure at rates which would 
not be onerous to the residents and which would approximately cost the City 
what its higher maintenance on unimproved lanes was. 

Petitions are currently in the order of 250 blocks per year, but the peak 
demand has been passed and demand is dropping in accordance with expected 
trends (see graph) . 

The funding problem arises in the program for paving of lanes in residential 
(one- and two-family) districts. We will deal with this program first and 
then discuss the other types of work. 

The funding problem for Residential Lanes has two causes: 

(a) The number of petitions far exceeds the number provided for in the Five- 
Year Capital Plan. 

(b) With that increase, the costs of ditch elimination in the lanes paved is 
much more than can be borne by the maintenance accounts. 

With respect to the number of petitions, the attached graph is of interest. It 
shows (broken line) the program for local residential streets and (solid line) 
the residential lane program, both plotted from the year in which the program 
began. This suggests that the lane program may drop off to a more manageable 
level in the next few years and that we should not over-react. The funding 
problem for this year has been met except for $190 000; some slowing down 
may be appropriate. 

Ditch Elimination 

The matter of ditch elimination has been reported on before, but in summary: 

Th re has been a program of eliminating lane ditches wherever possible for some 
^' "s. This was funded from the Revenue (maintenance) Budget, since the object 
the reduction of maintenance costs. When the Residential Lane Paving Program 
established in 1972, we anticipated that there would be some proportion of 
the blocks where side ditches had to remain, so the local improvement was to be 
only the work which would be done in every lane - the 14-foot center strip. 
Ditch elimination would continue to be done where possible, using maintenance 
funds . 

Over the five years, we have found that the ditch elimination part of the job is 
very important to the Property Owners. In many cases people seem more concerned 
about having the sides of the lane 'cleaned up' than they are about the center. 
We will leave a grass verge where the Property Owner wishes to retain it and will 
undertake to maintain it, but in our experience these are very few. 

In the five years, also, we have not found a lane where we had to leave the ditches. 
In many cases, however, the ditch elimination is relatively expensive because pro- 
vision is made for drainage from the adjoining properties. Over the years many lots 
which slope to lane have drained their backyards and garages to the lane ditch, 
""•i. jerly this drainage should be carried to the sewer but, in most cases, this would 

: the Property Owner many times the cost of the lane paving. We have tried 
various methods of handling this drainage from private properties and have arrived 
at what we feel is the best balance between reducing the cost of the work and 
creating drainage problems on the property. This accepts the water from the 
property into the lane drainage but, after a heavy rain, may take some time to 
do so. This has been a source of complaint. Thus^ ditch elimination has been a 
major cause of increasing the City share of lane improvements from the original 
50% and is a major justification now for increasing the property owners' share 
as described in item 4 below. 
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Possible Approaches to the Problem - Residential Lanes 

1. One means of holding the program within a set total of City funds would be 
to refuse petitions and advance projects only 'on the Initiative.' The 
difficulty would be in choosing which blocks to advance from the large 
number where the people wish the improvement . It would also be a departure 
from the long-standing policy that petitions have priority over initiatives. 
We do not recommend this change. 

2. The City's share of the cost could be substantially reduced by building only 
the lA-foot strip paid for by the Property Owners and leaving ditch elimination 
to follow as funds become available. In view of the importance which most 
Property Owners attach to this part of the work, we do not recommend this 
change. 

3. The City could simply decide to honour petitions only up to a set total of 
City's share and let the balance await a future year. We have, in the past, 
carried some petitions forward to the next year - the last time being 1976 
(the 'Pay-as-you-go' year between Five-Year Plans). The scale of the backlog 
and the length of delay, however, must be considered. If funds had not been 
found for all of the March Court petitions (either in Supplementary Capital or 
by bringing forward Five-Year Plan funds), we would already have petitions 
enough to make up the 1979 and part of the 1980 programs (assuming the rate 

of petitioning and the funding restrictions continued). By about the end of 
1978, we would be starting to collect petitions for the 1982 program. Advanc- 
ing these petitions after a three-year delay would create many problems over 
changes in ownership, changes in rates and changes of heart. If a moratorium 
is to be placed on the program, it would better be applied at the start of 
the procedure - by holding up the issuance of petitions until the backlog is 
cleared. We propose this as a second measure to be implemented if the next 
alternative. A, does not have sufficient effect. 

A. The Property Owners' share of the cost can be increased. Since the ditch 

elimination has been added to the original concept of a lA-foot centre strip, 
we propose that the Property Owners should pay for the full width of asphalt 
surfacing instead of for only lA feet. This would increase the Property 
Owners' cost by about one-half - the cost to a 33-foot lot from the present 
$10.50 per year to about $16.00 per year. This change will have the double 
impact of discouraging petitions and also of reducing the City's share and 
so making the available City funds cover more projects. It is our principal 
recommendation . 

In summary then, we propose: 

(a) That the Residential Property Owners' share of lane paving be increased so 
that they pay for the full width of asphaltic surface. This will amount to an 
increase of about 50% in the Property Owners' rate. 

(b) That any moratorium on the Residential Lane Paving Program be applied by with- 
holding petition forms and that this step not be considered until the effect 
of 'a' is known. 

SPEE : D DETERRENT BUMPS 

These are part of the Residential Lane Paving Program in that the City's share 
comet! from the lane paving allocation. At present the cost-sharing is: 

Residential: City 2/3 Property Owners 1/3 

Higher Zones: City 1/3 Property Owners 2/3 

The total City's share is not large, $A1,000 in 1978, but still enough to pave 
anotherS lanes (at the new cost-sharing). The residential Property Owners' cost 
is only $1.65 per year on a 33-foot lot - almost a nuisance charge. It would be 
appropriate for the Property Owners to pay the full cost of Speed Bumps. We do 
not recommend making the change at this time because we have an overall review of 
Speed Bumps underway and will be reporting on their effectiveness, their cost 
and associated problems. 
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LOCAL RESIDENTIAL STREETS 

In the Paving and Curbing of Local Residential Streets, the Property Owners pay 
for the Curb and Cutter and the City pays for the surface between. The amount 
of surfacing varies with the cross-section, profile and strength of the existing 
roadway but averages 2 inches of asphalt over the 24'4" width (27 feet less two 
gutters) . 

k^hen the program began in 1963, the Property Owners paid almost 50% of the cost - 
with shifts in prices this has dropped to about 35%. This suggests some increase 
in the Property Owners' share. 

If the Property Owners paid for this (average) two inches of asphalt, their cost 
would increase by about one-third - the cost to a 33-foot lot from the present 
$49.50 per year to about $66.00 per year. The cost-sharing would be about 45% 
Property Owners, 55% City. 

If the Property Owners paid for the equivalent of one inch of asphalt, their cost 
would increase by about one-sixth - the cost to a 33-foot lot from the present 
$49.50 per year to about $57.50 per year. The sharing would be about 40% Property 
Owners, 60% City. 

It should be noted that the program for Local Residential Streets is not exceeding 
its Five-Year Plan allocation. The object of changing the cost-sharing would be 
to reallocate funds to lanes. This program (see the attached graph) began in 1963 
and grew rapidly to over 250 projects/year. It dropped off almost as rapidly and 
now is running about 70 projects year. If this rate continues, it will take between 
15 and 20 years to finish the program or 30 to 35 years from the start. This program 
was undertaken because the improvement of Local Residential Streets was progressing 
at a rate which would have taken 800 years. We do not wish to return to that. 

There are also two philosophical objections to having the Property Owners pay for the 
asphaltic surfacing. It is noted above that the asphalt averages two inches. There 
will be some blocks, however, where the amount of asphalt is less than even the one 
inch. Owners on such a block could complain about paying for more than goes into 
their block. The second point is that the surfacing is minimal and some areas do 
fail (and are promptly restored). It is comforting to the Property Owners to be 
assured that they are not paying over fifteen years for something which does not 
last. 

Because of these points, we do not recommend a change in the cost-sharing on Local 
Residential Streets. If the Property Owners' share is increased, it should be by 
the smaller amount - the equivalent of one inch of asphalt over 24 feet 4 inches 
of width. The demand on supplemental capital is not large from streets. 

HIGHER- ZONED STREETS 

In paving streets in Multiple-dwelling, Commercial and Industrial Districts, the 
City pays for one inch of the asphalt surface (as well as any thickness over the 
local need) . This contribution was adopted in 1963 as being vaguely equivalent 
to the surface which the City provides in residential districts. If the residen- 
tial properties are to pay for one inch of asphalt, there is no longer justification 
for this contribution in the higher zones. The increase in these Property Oxmers' 
rates would be 6% to 7%. 

IMPACT 

We can calculate the effect of the changes discussed above on Property Owners' rate 
and thus on City's shares. We cannot predict the impact on the number of petitions 
although it should surely be a reduction. We do not know what other factors will 
apply in the next year. The graph suggests that a drop in lane petitioning will 
occui. this year or next. To give some scale, however, we have calculated the 
mpar-t which the various changes in cost-sharing would have had had they applied 
-o t;;e group of petitions dealt with at the March 30th Court of Revision. 

- Residential Lanes (PO's pay full width of asphalt) $250 000 

- Speed Bumps (PO's pay full cost) 41 000 

- Residential Streets (PO's pay for 1 inch of asphalt) 66 000 

- Higher-zoned Streets (PO's pay 1 inch more asphalt) 7 000 
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If the change in cost-sharing had reduced the number of Residential Lane petitions 
by 25%, the City's cost would have been reduced by a further $340 000 for a total 
reduction, in lanes, of $590 000. Thus, for 1979 these measures might reduce the 
demand on supplemental capital for lands from about $1 400 000 to $800 000. 


IMPLEMENTAT ION 

Changes which reduce the Property Owners' cost are easy to implement, but when 
increasing their cost, we have to remember that the Local Improvement process starts 
when we send the petition form to one owner and information sheets to the others. 
They decide whether or not to support the project on the basis of that information. 
Rates quoted are clearly marked as subject to change, but this is intended to cover 
inflation, not a change in the cost-sharing formula. It would be unfair to have a 
petition circulated under one set of rules and then to proceed with the work under 
a new set. For that reason, we propose the following steps to implement the changes: 

(a) Petitions on hand when the change is decided upon should be dealt with under the 
present rules; 

(b) Persons circulating petitions when the change is decided upon should be given a 
deadline for submitting their petitions under the present rules; 

(c) Petitions circulated under the present rules but submitted after the deadline 
should be processed under the new rules. Property Owners should be notified 
of the change. Where appeals are made. Council could instruct us to ballot 
the 0\\7ners; 

(d) No petit ions (for types of work affected by changes) should be issued in the 
time between the change being decided upon and the deadline. 

The later the deadline is set, the less complaints it will engender - but its 
effect will be delayed, A recent group of petitions has been checked. The 
circulation time ranged from 4 days to 26 months. The average was three months 
and 82% were returned within four months. On this basis, we propose July 31, 1978, 
as the deadline for petitions under the present rules. It must be realized that 
the changes will have only partial impact on the 1979 program, even if the changes 
were effective immediately. 

1978 STREET AND LANE PETITIONS - JUNE COURT 

About $459 000 worth of streets and lanes have been petitioned and will be 
before the June Court of Revision. In 1978 Supplementary Capital Budget 
no funds were provided to carry out this work in 1978. It is not possible 
to apply the above suggested sharing changes to these petitions, and it 
would not be equitable to do so , As noted in the report above, sharing 
changes should start in August and all petitioners should be advised well 
in advance of circulating petitions. Accordingly, there are two choices 
open to Council with regard to the June Court of petitions: 

(a) Advance funds from later years of the Five-Year Plan and carry out 
the v7ork in 1978, 

(b) Defer the work until 1979; 


Since these petitions were submitted in 1977, deferring the work until 1979 
>70ul,d not be popular. In addition, administrative problems related to changing 
costs and other matters would complicate the situation. We would recommend 
that these works be met by bringing forward funds from later years' allocations, 
according to Option (a). Reductions in work could then start in future years, 
as per the above report. If the recommended cost-sharing changes are made, 
then the demand may be considerably lower and this, coupled with the decreasing 
trend, would probably significantly reduce the problem next year as compared to 
this year. Option (a) is, therefore, recommended. 
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I recommend : 

(a) that on Local Improvements for Lane Paving, Residential Property Owners pay for 
the full width of asphaltic pavement instead of the present 14 feet; 

(b) that no change be made in the cost-sharing on Local Improvements for Speed 
Deterrent Bumps, pending the further report; 

(c) that no change be made in the cost sharing on Local Improvements for Street 
Paving and Curbing, Residential Zones. 

(d) that no change be made in the cost-sharing on Local Improvements for Street 
Paving and Curbing in Multiple Dwelling, Commercial and Industrial Zones. 

(e) that the change set out in (a) not apply to projects 'by Petition' where the 
petitions are filed with the City Clerk, sufficiently signed, before August 1, 
1978, and not apply to any project 'by Petition' or 'on the Initiative' under- 
taken by Council before that same date; 

(f) that the Director of Legal Services be requested to bring forward amendments 
to the Local Improvement Procedure By-law to implement (a) and (e) above; 

(g) that the City Engineer be instructed not to issue any Petition Forms for 
ResidentialLane Paving between the date the changes are approved by Council 
and August 1, 1978. Further that the City Engineer be instructed to notify 
any person currently circulating petitions for this type of work of the 
change and of its effective date. 

(h) that a moratorium on issuing Petition Forms be considered in the future if 
the backlog of petitions significantly exceeds available funding." 

(i) that funds be brought forward from later years of the Five-year Capital Plan 
to honour the petitions coming before the June, 1978 Court of Revision." 

The City Manager RECOMMENDS that the above recommendations of the City Engineer be 
approved. 


fOR COUNCiL ACTION SEE PAGE{S) 



MANAGER'S REPORT 



DATE May 5. 1978 

TO: Vancouver City Council 

SUBJECT: Local Improvements by "Petition" 

CLASSIFICATION: RECOMMENDATION 
: ^irst Step 

i 

The City Engineer reports as follows: 
" General 

As required by the Local Improvement Procedure By-law, projects for: 

- Pavements and Curbs, Higher Zoned 

- Pavements and Curbs, Local Residential 

- Lane Pavement, Higher Zoned 

- Lane Pavements, Local Residential 

- P.O. Concrete Sidewalks 

- P.O. Concrete Sidewalk on School Collector Street 

- Speed Deterrent Bumps (in lanes) , 

shown on the attached schedule dated May 5th, 1978 are advanced to Council by 
'Petition' . 

Capital Funds 

Funds for the City's share of the following types of projects are available in 
1978 and prior Basic Capital Budgets: 

Local Streets - Higher Zones 
Lane - Higher Zones 

Petitions for the following works exceed what is provided for in the Five-Year 
Capital Plan: 

Local Streets - Residential 
Lanes - Residential 

Speed Deterrent Bumps (in lanes) 
Sidewalks 

In previous years, the excess petitions were provided for from Supplementary 
Capital sources. This year, some of the excess petitions were provided for 
from Supplementary Capital, but the amounts required for the June Court of 
Revision were not provided. Of the $487,294 City's share required to carry 
oui- these works, $459,094 is not provided for in the Five-Year Plan. The City 
hati two options in dealing with this matter: 

(a) The works can be constructed and paid for by advancing money from future 
years in the Five-Year Plan. 

(b) The petitioners can be told that insufficient funds are available to do 
works in their .blocks and the work put off until next year. 

We recommend that (a) be approved by Council as there is no advantage in deferring 
the works until next year . 

The City Engineer will give a Report Reference outlining the trends in petitioned 
works, what the demands are likely to be next year, and what funding is likely to 
be required from Supplementary Capital. In addition, the Report Reference will 
outline means of slowing down the petition process if Council so desires. The 
Report on Local Improvements by Petition which is before Council today covers 
.hese matters and should be dealt with first." 

Second Step 

The Director of Finance submits the following report on the financial arrangements: 

"In accordance with the provisions of the Local Improvement Procedure By-law, 
I am submitting the City Engineer's report dated May 5th, 1978. 
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The estimated total cost of these improvements is $718,998, and the City's share 
of the cost is $487,294. The $487,294 is made up of $459,094 which constitutes 
an advance from future years of the Five-Year Plan, and $28,200 from Basic Capital 
Budget. Of this $459,094, $264,787 is for streets, $188,791 is for lanes, and 
the remainder is for walks. I would remind Council that there was some discussion 
regarding the possibility of deferring the works requiring the use of 

borrowing authority from future years. 

I have to report that the necessary financial arrangements can be made to carry 
out this work, subject to approval of the 1978 Basic Capital Budget - Streets, 
including the bringing forward of funds from the later years of the Five-Year 
Capital Plan." 

The City Manager has decided that it is desirable to undertake the projects referred 
to and RECOMMENDS that: 

(a) The reports of the City Engineer and Director of Finance be adopted together 
with the details of the Second Step Report on file in the City Clerk's Office. 

(b) The following street be designated as a School Collector Street for the purpose 
of Part 1 of the Local Improvement Procedure By-law. 

Slocan Street, Napier Street to William Street 

(c) The Court of Revision for the projects listed in the attached schedule 
dated May 5th, 1978 be held at 7:30 p.m., Thursday, June 22nd, 1978. 


COUMCIL ACTION SEE PA6E(S) 
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riANAGER'S REPORT 


April 26, 1978 


TO: 


VANCOUVER CITY COUNCIL 


SUBJECT : 


PROPOSED NEW #14 FIREHALL - KASLO AND VENABLES 


CLASSIFICATION: 


INFORMATION 


The Director of Permits and Licenses reports as follows: 

"It Is Intended that this report be for Council's Information In connection 
with a delegation of citizens appearing before Council. 

The existing #14 Flrehall at Cambridge and Slocan is about seventy years 
old. Aside from being uneconomical to maintain or renovate, it is poorly 
located in its district. 

After a thorough search of properties in the area, the old Engineering Yard 
at Kaslo and Venables was chosen for the following major reasons: 


On July 12, 1977 Council approved the subject site for the new ifV Flrehall, 
and authorized the demolition of the old City Works Yard buildings. At the same 
meeting an Architect was appointed. Preliminary plans were prepared and a 
Development Peinmlt applied for on September 29, 1977. Sixty-four neighbouring 
property owners were notified of the application and eight objections were received 
After receiving advice from the Development Permit Staff Committee the Director of 
Planning on January 9, 1978 approved the Development Permit. 

Subsequently, appeals to the Board of Variance were filed by neighbouring 
property owners (6). 

At a meeting on April 19, 1978, the Board of Variance heard the residents 
and representatives of the City staff, and refused the appeal, allowing the 
Development Permit to stand. 

We have discussed the matter with the Law Department and although it appears 
that Council cannot overrule the decision of the Board of Variance, it can, as an 
Owner, simply reverse its earlier decision for a flrehall to be built on this 
site. It should be noted, however, that since the area receiving protection from 
thLs flrehall is residential, it is most unlikely that any alternate site can be 
fo^ind that will have as few complaints as have been generated by the selection 
of this particular site." 

The City Manager submits th<i foregoing report of the Director of 
Permits & Licenses for Coun<-il's INFORMATION. 


- It required no displacement of homes or business 

- It is centrally located to the fire protection district 

- It provides good access to arterial routes 

- It is zoned M-1 and is City-Owned. 
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TO: 

SUBJECT: 


Vancouver City Couricil 

633 HORNBY STREET (E.B. MISTY 'S CABARET) AND REVIEW 
OF OTHER CABARETS IN VICINITY WITH REFERENCE TO 
COMPLIANCE WITO FIRE SAFETY REGULATIONS 


CLASSIFICATION! 


RECOMMENDATION 


At the Council meeting of May 2nd, 1978, dealing with the application 
for the renewal of the development permit for Misty's Cabaret, 
633 Hornby Street, Counci I was informed that a number of charges have 
been laid against the operators of this cabaret by the Fire Department 
for violation of the Assembly Hall Regulations over the past year, 
including overcrowding. The owner stated that his cabaret was not 
overcrowded and presented a copy of a plan approved by the Fire Marshal 
to substantiate his claim. The capacity of the cabaret quoted in the 
report to Council did not agree with the approved plan presented by 
the owner. Council then directed, "that this matter be deferred to 
the next meeting of Council and, in the meantime, the City Manager 
report on the size of the cabaret and the permitted occupancy, as well 
as on whether this cabaret has met all the requirements of the provincial 
fire regulations and the city Fire By-law; further, that the report 
include a review of other cabarets in the vicinity of Misty's with 
particular reference to compliance with fire safety regulations." 


Misty's - 633 Hornby Street 

The Chief Fire Prevention Officer reports that a review has been carried 
out of the plans and approvals of Misty's Cabaret with the Fire Marshal. 
The Fire Marshal is prepared to accept both areas of the cabaret as one 
occupancy, provided that there is free access to all exits. This will 
require some slight modifications to the exit signs and the plans 
submitted to the Fire Marshal will require some updating to properly 
record alterations made in the cabaret that are not recorded on the 
approved plans. This will provide for a total capacity in the cabaret 
of 331 persons for a total floor ar^ri of 3972 square feet. Previously, the 
two areas had been considered sepcir;t Lt- 1 y from a capacity viewpoint. 

In addition to these requirements, the management 1^ s been informed 
that separate detailed plans of the seating in this cabaret must be 
submitted to the Fire Warden's Office, clearly illustrating proper 
access routes to the exits. This will require the removal and rearrange- 
ment of tables and chairs presently blocking the main 12 foot exit. 

There is also a high degree of combustible material in the decor of 
this cabaret in the form of compressed cork board on the ceiling with 
some burlap covering beams and an overlay of small dimensional wooden 
decorative material. A flame test conducted on the premises indicates 
that this material will not meet current flame spread rating require- 
ments and will, therefore, have to be treated with an approved fire 
retardant. 

The management has also been instructed to check the draperies in the 
premises for fire retardancy and have them treated if necessary. 

Council may be interested in a police report of an inspection made 
Friday, April 28th, 1978, which contains the following statement: 

"Misty's, 633 Hornby Street, lineup waiting to get in. 
Inside was so crowded, it was nearly inpossible to move. 
Obviously overcrowded, although we didn't attenpt to take 
a head count." 

Two other cabarets were also mentioned and it is evident that overcrowding 
is a problem in several cabarets. 


Cont'd.../2 
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Other Carabarets 

A resume of other cabarets in the vicinity of Misty 's, with their behavioral 
patterns with respect to compliance with fire regulations is contained in 
Appendix "A", with details of infractions in Appendix "B" in the case of 
those charged. It may be noted that there are a number of cabarets in the 
remainder of the downtown area which have a history of similar charges. 

The Fire Chief submits the preceding report for Council's information." 

The City Manager comments that the development permit for Misty' s is only 
arising as an issue because the Club's exit stairway is on a different 
land parcel than the Club itself, and as a consequence the original permit 
was only issued for a year. (All the requirements for issuance of a develop- 
ment permit have been met previously; a permit was issued until the end of 


The Director of Legal Services has advised me that it is inappropriate to 
use the development permit process as an operational control, and that 
either action through the Courts or by suspension of the license is the 
appropriate tool. 

The City Manager RECOMMENDS: 

A) That Council make its decision with respect to the development permit 
on the basis of the use as a cabaret and liquor outlet; 

B) That the general question of enforcement of fire regulations at cabarets 
and the appendices to this report be referred to the Community Services 
Committee. 


1977.) 



Board of Administration, November 27, 1970 .... (BUILDING - 4) 


3. Dogs Running at Large and Illegal 
Suite at 2035 West 49th Avenue 

The City Clerk has received a letter from Mr. J.F.C. Kirk of 2025 
West 49th Avenue complaining of dogs running at large in the neigh- 
bourhood and also of the continued existence of a second floor suite 
at 2035 West 49th Avenue. 

The Director of Permits & Licenses reports as follows: 

"As a result of a previous complaint from Mr. Kirk, the Pound 
Officers have given additional attention to this area. They 
have not found any unusual number of dogs, but are continuing 
their surveillance. 

The house at 2035 West 49th Avenue is a two storey frame house 
located in an RS-1 Single Family Dwelling area. The main floor 
contains a dwelling unit with two basement bedrooms being used 
in conjunction with the main floor unit. In 1962 the Technical 
Planning Board approved a Development Permit Application which 
permitted the retention of a dwelling unit on the second floor 
for a limited period of time expiring December 31, 19 70. When 
Mr. Kirk complained on a previous occasion about this multiple 
occupancy, he was informed that the second floor suite was 
legal until December 31, 1970. This accommodation comes within 
the City Council resolution which withholds enforcement action 
against such installations until December 31, 1972, provided 
the owner applies to the Technical Planning Board for a further 
retention . 

On November 3, 1970, the owner of 2035 West 49th Avenue applied 
to the Technical Planning Board as above and this application 
was approved. Therefore, no enforcement action will take place 
before December 31, 1972. 

Inspections carried out on November 20, 1970, showed that the 
building is occupied in accordance with the approved Development 
Permit Application." 

Your Board RECOMMENDS receipt of the above report and that a copy be 
sent to Mr. Kirk. 

(Copies of the letter from Mr. Kirk dated November 10, 1970, 
are circulated for the information of Council.) 


****** 
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WORKS & UTILITY MATTERS 


INFORMATION 
1 . Tender Awards 
The Purchasing Agent reports as followss 

"In accordance with Council policy, contracts for the following supplies 
were awarded by the City Manager/ authorized City Officialss 

1978 Microfilming Requirements 

Supply & Delivery of Copper Water Tube 

Walkway Luminaires and Poles 

Automotive Equipment - Bearings and Seals 

Meters for Waterworks Service 

Manufacture & Supply of Decorative Street Banners 
Bolts, Nuts, Washers and Fasteners 
Polyethylene Pipe 
Portland Cement 
Portable Radio Batteries 


Copies of the details of these Tender awards are attached," 

The City Manager submits the foregoing report for Council's INFORMATION. 


RECOMMENDATION 

2. Subdivision - East 43rd Avenue, between 
Clarendon and Wales Streets 

The City Engineer reports as follows: 

"The subject parcel of land, which abuts the north side of East 43rd Avenue 
from the lane east of Clarendon to a point 330 feet east, has recently been 
subdivided. Sewer and water installations have been completed in accordance 
with the requirements of the Subdivision Control By-law, and the developer 
will be paying for a sidewalk in front of the new subdivision. Housing con- 
struction is underway on five of the ten lots. 

Other street improvements (curb, gutter and pavement) are also required under 
the Subdivision Control By-law; however, they are only required on the north 
side of the street abutting the development. It is more practical if these 
improvements are constructed on both sides of the street at the same time. It 
is also desirable to install the new curb and gutter and pavement on 43rd Avenue 
west of the subdivision so as to provide continuity along the entire block to 
Clarendon Street. The developer has agreed to pay for the property owner's 
share as if the project were completed as a local improvement. 

The City's share of this work will be the same as under a local improvement and 
is estimated to be $18 000. (This includes 330 ft. of school property on the 
south side of 43rd Avenue, across from the subdivision, which is not assessable 
for local improvement . ) . 

Funds for this work are available in the 1977 Streets Basic Capital Budget and 
were reserved early in 1977 as negotiations for the development were in progress. 

Accordingly, it is recomtiended that $18 000 be appropriated from Account No. 
148/7941 to pay for the City's share of iiiprovements to 43rd Avenue from 
Clarendon to 330 ft. east of the lane east of Clarendon." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the City Engineer be approved . 

cent 'd 
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3 . Local Improvement on the "Initiative Principle" 


First Step 

The City Engineer reports as follows: 

"As required by the Local Improvement Procedure By-Law, a project for Pavement 
and Curbs, Downto^r/n Streets, on 

Quebec Street from 2nd Avenue to the S.P.L. of Lot 1, D.L. 196, 541, 
2037, 4670 and 4677, Plan 15452, on the west side, and from 2nd Avenue 
to a point approximately 18.33 feet N. of the S.P.L. of Lot D, D.L. 196 
and 2037, Plan 12898, on the east side, (i.e., to a line about 890 feet 
north of Terminal Avenue) AND Terminal Avenue, from Quebec Street to 
Main Street 

is advanced to Council on the 'Initiative Principle.' 
Capital Funds 

Funds for the City's share of this improvement are available in the 1978 Streets 
Basic Capital Budget." 


Second Step 

The Director of Finance submits the following report on the financial arrangement: 

"In accordance with the provisions of the Local Improvement Procedure By-law, I 
am submitting the City Engineer's report dated May 5, 1978. 

The estimated total cost of this improvement is $382 000 and the City's share of 
the cost is $282 013. 

I have to report that the necessary financial arrangements can be made to carry 
out this work subject to approval of the 1978 Streets Basic Capital Budget." 


The City Manager has decided that it is desirable to undertake the project 
referred to and RECOMMENDS that: 

(a) The reports of the City Engineer and the Director of Finance be adopted 
together with the details of the Second Step Report on file in the City 
Clerk's office. 

(b) The City-owned parcels shown on the list attached to the detailed Second 
Step Report for this Local Improvement Project be declared assessable. 

(c) The Court of Revision for this project be held at 2:00 p.m., Tuesday, 
July 11, 1978. 


4 . Tender No. 39-78-1 Fire Apparatus 

The City Engineer, Fire Chief, and Purchasing Agent report as follows: 

"Tenders for the above were opened on February 20, 1978 and referred to 
the City Engineer, Fire Chief and Purchasing Agent for report. 

A working copy of the tabulation is on file in the office of the 
Purchasing Agent. Bid numbers refer to the order of the bids in 
ascending order of price. Local content changes the order of two 
bids in Item 1, but does not effect the overall low bid recommended. 

Funds for this purchase are provided in the 1978 Supplementary 
Capital Budget. 

This tender called for the supply of one unit in each of the following 
items: 
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Clause No . 4 continued : 

Item 1 - 1050 IGPM Triple Combination Pumper Truck 
Item 2 - 100 foot Aerial Ladder Truck 

Item 3 - 100 foot Aerial Ladder Truck c/w 650 IGPM Pump 

Five different suppliers offered bids for item 1, and two suppliers 
offered bids for items 2 and 3. Only one supplier offered a quantity 
discount. Howard Distributors Ltd. offered a $12 000 quantity discount 
if they are awarded all items, and this discount produces the overall 
low bid. 

The bidders claimed varying percentages of local content and offered 
different price allowances for alternate transmissions and for drive- 
out delivery. However, Howard Distributors Ltd. is overall low bid with 
or without consideration of local content, transmission options or 
drive-out delivery. 

The bid from Howard Distributors Ltd. for all three units provides a 
total savings of $6 320.54 over an award made up from the low bid in 
each item. 

We, therefore, reocitnend acceptance of the overall low bid submitted by 
Howard Distributors as follows: 

Item 1 - 1050 IGPM Triple Combination Pumper 

Price $ 78 816.22 

Less reduction for drive-out - 1 500.00 77 316.22 

Item 2 - 100 Ft. Aerial Ladder Truck 

Price $150 684.24 

Less reduction for Altern- 
ative transmission ... 1 651.00 
Less reduction for drive-out - 1 500.00 147 533.24 

Item 3 - 100 Ft. Aerial w/650 IGPM Ptimp 

Price $159 014.24 
Less reduction for Altern- 
ative transmission ... 1 651.00 
Less reduction for drive-out 1 500.00 155 863.24 

Sub Total - $380 712.70 

Quantity Discount - 12 000.00 

TOTAL $368 712.70 + 5% P.S.T. 


(The Province of Manitoba's highway weight restrictions may limit 
the drive-out option to item 1 only. Therefore the drive-out 
delivery reduction shown in items 2 and 3 is subject to the Province 
of Manitoba providing permits to transport the units over their 
roads. If these are not obtained the costs of items 2 and 3 will 
increase by $1 500 per unit) ." 

The City Manager RECOMMENDS that the above recommendations of the 
City Engineer, Fire Chief, and Purchasing Agent be approved subject 
to a contract satisfactory to the Director of Legal Services. 

5 • Increase in Flectricity Rates 
The City Engineer reports as follows: 

"The City's expenditures for electricity for street lighting and for traffic 
signals in 1977 were $1,137,500 and $131,400 respectively. At the budget 
review meeting a year ago the City Manager asked for a review of the electricity 
rates for these two accounts. 
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Clause No. 5 continued : 

Prior to the take-over of B.C. Electric Conqjany in 1962, the utility's electri- 
city rate increases for the City's street lighting and traffic signals were in 
the same proportion as the increases for similar amounts of electricity at the 
general service secondary rate for the City. The general service secondary rates 
apply to the diverse segment of Hydro customers not included in the other two 
categories of "residential" and "bulk power" customers. 

Since the take-over by B.C. Hydro and Power Authority, however, the electricity 
rates for the City's street lighting and traffic signals have increased by a 
mijcli Higher perreiitagt than the inr reases in the gei)eral service secondary rate. 

During this 16 year period, the electricity rate for the City's street lights 
increased by 88 percent, whereas the general service secondary rate decreased 
by approximately 0.3 percent. Also, the electricity rate for the City's traffic 
signals increased by 188 percent, whereas the general service rate increased by 
only 24 percent. 

The attached brief has been prepared requesting that the B.C. Hydro and Power 
Authority, re-establish the differentials between these rates that existed in 
1962. 

I recommend that the Mayor and city Manager be authorized to 
present this brief to B.C. Hydro and power Authority and to request 
a reduction in the rates charged for the electricity used for 
Street Lighting and Traffic Signals." 

The City Manager RECOMMENDS that the above recommendation of the 
City Engineer be approved . 

CITY ENGINEER'S REPORT 

RE COMMENDAT I ON 

6 . Cordova Street Extension from Granville to Howe Street 
The City Engineer reports as follows: 

"The Cordova Street extension may now be implemented from Granville Street to 
Howe Street. Negotiations with Marathon Realty concerning right-of-way and 
cost sharing have been completed and funding for the City's share has been 
provided in the current Five- Year Plan for capital works. 

As the proposed extension passes over CP. Rail tracks, it is necessary to 
apply to the Canadian Transport Commission for authority to construct. To pre- 
pare the application, a design is required. This engineering design requires 
the services of several disciplines to produce working drawings and specifica- 
tions for contract purposes. The design will have to co-ordinate the plans of 
the existing property owners. An amount of $250 000 for the design and contact 
supervision has been provided in unappropriated account #148/7957 Cordova Ramp 
Extension. The estimated cost for the investigations and design stage is 
$140 000. 

I recommend that : 

a. The Director of Legal Services be instructed to apply to the Canadian 
Transport Commission for an order to construct the Cordova Street 
Extension. 

b. The City Engineer be authorized to sign plans on behalf of the City. 

c. The City Engineer be authorized to carry out or have carried out inves- 
tigations and design for the Cordova Street Extension. 

d. The sum of $140 000 be appropriated from Account #148/7957 for investi- 
gations and design work." 


The City Manager RECOMMENDS that the foregoing recommendation of the City 
Engineer be approved. 

cent ' d 


MANAGER'S REPORT, MAY 12, 19 78 


(WORKS: Al - 5) 


7. Pavement Repairs, Easement Through Finning Tractor North of 
Great Northern Way 

The City Engineer reports as follows: 

"As part of the sewer separation program in False Creek flats, a force main from 
the new Terminal Central pump station was constructed south to the 8th Avenue 
interceptor. Part of the alignment for the force main is in an easement across 
the Finning Tractor site. 

Part of the easement is on driveways and paved areas in the Finning site and the 
sewer trench was repaved following the sewer construction. These pavement re- 
pairs are now failing in a number of locations and the easement agreement states 
that the City is to be responsible for making good such failures. 

The estimated cost of the necessary repairs is $10 000 and funds are available 
from Sewers Capital Account #118/7905 'System Upgrading - Unallocated.' 

I recotnend that $10 000 be appropriated from Sewers Capital Account #118/7905 
for Pavement Repairs - Finning Tractor easement." 

The City Manager RECOMMENDS that the foregoing recommendation of the City 
Engineer be approved. 

***** 
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Manager's Report, May 12, 1978 


BUILDING & PLANNING MATTERS 


RECOMMENDATION ; 

1. Strata Title Application - Conversion 
958 Bute Street 


The Director of Planning reports as follows: 
" BACKGROUND 

City Council on Nov. 29, 1977, heard as a delegation, Mr. Horst Dammholz, owner 
of a 14 suite, 3 storey rental apartment building at 958 Bute Street, who requested 
that City Council give favourable consideration to the conversion of this build- 
ing into one (1) strata lot to be consolidated with 18 new strata lots which the 
owner proposes to add under Development Permit Application No. 78333. 
(Site Plan per Appendix "A") 

Mr. Dammholz maintained that the usual requirements of Section 5(2) of the Strata 
Titles Act — "that the building to be converted must substantially comply with 
all relevant City By-Laws" — should not apply in his particular case, because 
the existing building would be one strata lot only and would continue to be 
occupied as rental accommodation. 

City Council also gave consideration to an information report of the City Manager, 
dated Nov. 24, 1977 - (See Appendix "B")- which dealt with the views of the Director 
of Legal Services and the Director of Planning concerning the discretionary and 
mandatory powers of City Council in its consideration of this and any other strata 
conversion application. 

The said report concluded with the following summary: 

a) "If the building substantially complies with the 

various By-Laws with respect to construction then 
Council has the power to approve the conversion and 
in doing so can protect the tenant and comply with 
the spirit of the Strata Titles Act by registering 
a section 24A covenant to prevent future subdivision 
without its consent. 

b) If the building does not substantially comply with 
the By-Laws with respect to construction Council 
does not have the power to approve the conversion." 

After due consideration, the following motion was carried by City Council: 

"That this matter be referred to the Director of 
Permits and Licences to arrange with Mr. Dammholz for a building 
inspector to examine the building and advise the applicant the 
basic requirements necessary to have the building conform to 
the Strata Titles Act and, if required, submit a report on 
the matter to Council." 

SUBSEQUENT ACTION 

1. The City Building Inspector has inspected the building and has advised 
Mr. Dammholz as follows: 

' Re: 958 Bute Street, Strata Title Conversion 

At your request and as required by City Council at its meeting 
November 29, 1977, inspections have been carried out of the 
above building with the following results. 

No deficiencies were noted respecting the plumbing and gas 
By-Law requirements, and the Health Department also reports 
that no deficiencies were noted. 
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The Electrical Inspector reports that: 

1) receptacles on appliance circuits are to be 
installed where needed in the kitchens, and 

2) all unapproved extension cords on the premises 
are to be removed and approved outlets installed 
where needed. 

The District Building Inspector has reported a number of 
deficiencies respecting compliance with the Building By-Law. 
However, I am prepared, in lieu thereof (as provided in 
Subsection 1.4.10 of the Building By-Law) to accept the 
upgrading of the Building to the requirements of the City 
of Vancouver Fire By-Law and that the garbage chute be removed 
or made to comply with the By-Law. It should be noted 
the sound rating of the walls and floors between the 
residential units could not be evaluated to determine its 
compliance with the By-Law.' 

2. Concerning any possible effect of the proposed conversion upon the four- 
teen existing tenants, the Director of Social Planning reports as 
follows: 

'Planning and Social Planning staff have together investigated 
whether the proposed inclusion of the existing building into 
a 19 unit strata lot development will result in any unnecessary 
hardship to existing tenants. 

Because of the unique nature of this application, e.g. the 
conversion of a 14 unit apartment building into one (1) strata lot, 
it is difficult to determine at this time what the full impact on the 
tenants will be. This can only be determined when the new 18 
unit strata title apartment is built as an addition to the existing 
building. The per unit entitlement for contingency reserves and 
operating costs can then be accurately apportioned. It may be 
necessary to increase rents an undetermined amount at that time. 

However, as a result of the last Information Meeting (March 21, 1978) 
the tenants are now satisfied they have received adequate information and 
approve the applicant's request to convert the existing building to 
one strata lot. 

Providing a Section 24A covenant is registered at the Land Registry 

Office to preclude future subdivision to two or more strata lots 

without prior consent of Council I recommend approval of this application.' 


RECOMMENDATION 

The Director of Planning with the concurrence of the Director of Permits and 
Licences and the Director of Social Planning recommends as follows: 

That, subject to the limitations of the Strata Titles Act and other 
legislation. City Council approves in principle, the application by 
Mr. Horst Dammholz to convert his fourteen (14) suite rental apart- 
ment building at 958 Bute Street into a single strata lot, upon 
the addition of eighteen (18) new residential strata title units, as 
approved under Development Permit Application No. 78333 and subject 
to the following conditions: 

a) the owner first upgrades this building to substantially comply 
with all relevant City By-Laws, to the satisfaction of the 
City Building Inspector. 
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b) that the owner first registers against the title of this property 
a restrictive covenant in favour of the City, pursuant to Section 
24A of the Land Registry Act, which would provide that once the 
existing building becomes a strata lot that it will not be 
further subdivided into two or more strata lots without the prior 
consent of City Council. 

c) that the owner agrees in writing to inform in writing any and all new 
tenants of the terms and conditions of this approval in principle. 

d) that the approval in principle herein granted shall expire 12 
calendar months from the date of this Council resolution, unless 
construction of the new addition to the existing building has 
been commenced. 

The City Manager RECOMMENDS that the foregoing recommendation of the Director 
of Planning be approved. 


2. Energy Conservation Project/Champlain Heights 


The Chanplain Heights Project Manager reports as follows: 

"Vancxxiver City Council received a report on the above-noted topic i^ril 4, 1978. At 
that time. Council was advised that the si;?xxDrt requested fran the Federaticxi of 
Canadian Municipalities had been approved aiid that the project was proceeding. Council 
approved the appointment of constiltants to participate in the project which is new 
progressing well. 

The purpose of this report is to outline the next step and request Council authority 
to proceed. 

A key element in the 'Research and Develcpnent' project is to locate a builder or 
developer who will actually ccxistruct and market the energy conserving hones. The 
builder would thea work with the gr<xp through the research stage adding his ii^t 
gained fran the canstructicn and marketing field. Following conpletion of the first 
stage, site plans and unit designs would be coipleted and the construction process 
could ccrmence. 

As there are a nvitiber of variables in this process, it is the reccrmendation of this 
report that the conventional tender procedure be replaced by a mcare flexible process, 
•njie process envisioned woxiLd adept the following format: 

I 1. Very general terms of reference would be developed outlining the basic 
1 features of the program. 

I 2 Ads wDxild be placed requesting interested builder/developers to respond 
! outlining their experience and background. A bid for the land would 

I not be required at this stage. Market value for the land would be 

I determined through later negotiation and/or appraisals. 

j 

1 3. Those responding woiild be interviewed, and a reccmrtendation wauld then 
\ be made to Council asking that a particular firm be appointed. 

It is anticipated that the above-noted process would take approximately 4-6 weeks to 
aitplete. 

cist associated with advertising and promotional material is included in the Chanplain 
Heights' budget. 

1 

Iii conclusicxi, the Project Manager reocnmends: 

That Council endorse the above-noted process for selecting a builder/developer 
! to participate in the residential energy conservation demonstration program." 

Hjie City Manager REXrailENDS the foregoing reccnnendaticxi of the Project Manager be 
approved. 
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3. Cedar Cottage NIP Appropriations 


The Director of Planning and the City Engineer report as follows: 

"Two priorities of the Cedar Cottage Neighbourhood Improvement 
Program are to improve the parks and recreational facilities and 
to improve and upgrade public use areas. In order to achieve 
these goals, the Cedar Cottage NIP Committee had recommended that 
a tree-planting project be undertaken on Commercial Street from 
Broadway to 15th, and that twelve bus shelters be constructed within 
the Cedar Cottage community. Council approved these projects, 
and most of the work was completed during 1977. However, as a 
result of unforeseen expenditures on both projects, cost over- 
runs have been incurred. 

1 . Commercial Street Tree-Planting Project - Broadway to 15th 

The original estimates from Engineering Department and Park 
Board indicated that $10,000 would be sufficient for cutting 
holes and planting trees on Commercial Street. Actual costs in- 
curred are $12,682.75, resulting in an over-run of $2,682.75. 
The attached Appendix I outlines the specific reasons for the 
over-run and provides a cost breakdown as follows: 


Sidewalk cuts and repair 
Streets Branch, 
Engineering 

Tree supply and planting, 
etc. - Park Board 


Appropriated Expended 
$ $ 


2,200.00 
7,800.00 


4,218.75 
8,464.00 


Balance 


2,018.75 over 


664.00 over 


Total $10,000.00 $12,682.75 $2,682.75 over 


The Park Board has agreed to reimburse the Cedar Cottage NIP 
Program $664.00 for their portion of this over-run. Therefore 
the remaining over-run balance is $2,018.75. 


2. Cedar Cottage Bus Shelters 

In 197 5, as a part of the neighbourhood improvements, twelve 
bus shelters were planned to be installed in Cedar Cottage. 
These were specially designed as attractive street furniture. 
It was recognized that they would cost more than the normal de- 
sign, however, contingencies included in the original estimate 
were insufficient to reflect the unique nature of the special 
design. The estimate of the cost of fabrication and installation 
was $50,000. The actual cost was .?71,322.04 when the shelters 
were completed over a two-year period. 

Reasons for the over-expenditure are summarized as follows: 

(a) Costs increased substantially between the time of the 
estimate and completion (approximately two years) . 
Several specialty items incurred price increases of 
100%. In addition, delays in deliveries of these items 
caused much rehandling during fabrication (one supplier 
went out of business during supply, and retendering 
resulted in substantial price increases) ; 


Cont'd . . . 
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(b) Estimates were based on standard locations, however, 
on several sites additional preparatory work was re- 
quired (excavation and fence relocations) ; 

Relocations and modifications occurred on several shel- 
ters after fabrication and installation was complete. 
Property owners' objections surfaced after installation, 
resulting in additional costs. 

Regarding the Commercial Drive tree-planting project, the Cedar 
Cottage NIP Committee recommends that Council approve the payment 
of the $2,018.75 over-run. However, the Cedar Cottage NIP Commit- 
tee recoiranends that Council allocate no NIP funds for the over- 
runs incurred on the bus shelter project. 

The Director of Finance notes that no other funds are available 
to pay the cost of these over-runs. 

The Director of Planning and the City Engineer recomnienc that 
funds in the amount of $23,34 0.79 be allocated from the Cedar 
Cottage NIP budget to pay for the above-noted over-runs. CMHC 
concurs that the NIP program pay these costs and is satisfied 
that the over-runs are justified in these two situations. 


RECOMMENDATIONS 

The Director of Planning and the City Engineer recommend: 

A. That Council approve the transfer within the Cedar Cottage 
Neighbourhood Improvement Program of $2,018.75 for the over- 
run in the Commercial Street Tree-Planting Account (#824/2014) 
from the surplus in the John Hendry Baseball Diamond Account 
(#824/2012) . 

Costs would be shared as follows: 

Tree-Planting on Commercial, Broadway to 15th 

CMHC = $1,009.37 (50%) 

Province = 504.69 (25%) 

City = 504.69 (25%) 


TOTAL $2,018.75 

^' That Council approve the transfer within the Cedar Cottage 

Neighbourhood Improvement Program of $21,322.04 for the over- 
run in the Bus Shelter Account (#830/2603) from the following 
accounts which have surplus appropriations in this cost- 
sharing formula: 894/9024 ($13,200.00); 830/2601 ($2,715.88); 
831 Division ($5,406.16). 

Costs would be shared as follows: 

Twelve Cedar Cottage Bus Shelters 

CMHC = $ 5,330.51 

Province = 2,665.25 

City = 13,326.28 

TOTAL $21,322.04 


(25%) 

(12.5%) 

(62.5%) 


The City Manager RECOMMENDS that the foregoing recommendations of 
the Director of Planning and the City Engineer be approved. 


FOR COUNCIL ACTION SEE PAGEfS) l.k 
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LICENSES & CLAIMS MATTERS 


RECOMMENDATION : 


1 . Dog Licenses for Female Dogs 

In a letter dated June 9, 1970, Mr. N. Benner suggested that female 
dogs can be treated with a substance which will render them un- 
attractive to male dogs. He therefore believes that the license 
fee for a female dog so treated should be reduced to the license 
fee for spayed female dogs. 

The Director of Permits and Licenses reports as follows: 

"The fee for male dogs and spayed female dogs is $3.50 
and for unspayed females $10.00 per annum. This 
licensing procedure is also followed in most communities 
in Canada and the United States in an attempt to control 
the dog population. We are not aware of any alter- 
native method being employed elsewhere. 

To subscribe to Mr. Benner' s suggestion would create 
a difficult administrative problem. Assurance that 
an approved, reliable substance had been properly 
administered to a female dog would be next to impossible 
to obtain. Further your officials are not aware of any 
drug or substance which, if properly administered, could 
be considered effective at all times. 

RECOMMENDED that the present method of licensing dogs 
remain as at present." 

Your Board 

RECOMMENDS that the above report be adopted. 

(Copies of the communication from N. Benner dated 
June 9, 1970 are circulated for the information of 
Council) 


******** 
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FINANCE MATTERS 


RECOMMENDATION ; 

1. Investment Matters (Various Funds) 
March 1978 

The Director of Finance reports as follows: 

"(a) Security Transactions during the month of March 1978. 

(b) Summary of Securities held by the General and Capital Accounts, 
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(a) SECURITY TRANSACTIONS DURING THE MONTH OF MARCH 1978 

1. GENERAL AND CAPITAL ACCOUNT TRANSACTIONS (PURCHASES) 


Type of Security 


Maturity 
Date 


Maturity 
Value 


Cost 


Chartered Bank Deposit Receipts and Government Notes 


2 Greater Vancouver Water 

District Mar. 16/78 

7 Mercantile Bank of Canada Mar. 17/78 

7 Toronto Dominion Bank Aug. 15/78 

15 Toronto Dominion Bank Apr.l'+/78 

15 Mercantile Bank of Canada Mar. 17/7 8 

21 Bank of Nova Scotia Mar. 22/78 

22 Royal Bank of Canada Mar. 23/78 


$ 500,000.00 
500,000.00 
1,033,523.29 


? 1+98,650.00 
1+99,029.28 
1,000,000.00 
1,000,000.00 
1+99,780.92 
1,500,287.67 1,500,000.00 
1,750,323.63 1,750,000.00 


^,v,^^,523.29 
1,006,230.11+ 
500,000.00 
1,500,287.67 


$6, 790,361+. 73 $6,71+7,1+60.20 


Term 
Days 


11+ 
10 
161 
30 
2 
1 
1 


Annual 
Yield % 


7.05 
7.10 
7.60 
7.58 
8.00 
7.00 
6.75 


SINKING FUND TRANSACTIONS (PURCHASES) 


Dati Type of Security 

Debentures 


Maturity 
Date 


8 City of Vancouver 6.00% June 15/80 

17 City of Vancouver 6.00% June 15/80 

28 City of Vancouver 9.25% Sept. 1/90 

31 City of Vancouver 6.00% June 15/80 


Maturity 
Value 


$ 90,000.00 
100,000.00 
1,000.00 
10,000.00 

$201,000.00 


Price 


91+. 83 
95.08 
96.00 
91+. 875 


Cost 


$ 85,31+7.00 
95,080.00 
960.00 
9,1+87.50 

$190,871+. 50 


Term Yield 
Yrs.Mos. % 


2/3 
2/3 
12/5 
2/3 


8.50 
8.1+5 
9.80 
8.60 


15 
15 


Chartered Bank Deposit Receipts and Government Notes 


Vancouver City Savings 

Credit Union Aug. 31. 78 $1,037 ,50i+.ll 
Canadian Imperial Bank 

of Commerce Apr. 28/78 2,018,371.51 


3,055,875.62 
$3,256,875.62 


$1,000,000.00 
2,000,000.00 
3,000,000.00 

$3,190,871+. 50 


Days 

169 8.10 
1+1+ 7 . 62 


n 
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Dat«! 


3. DEBT CHARGES EQUALIZATION HiND (PURCHASES) 


Type of Security 


Maturity 
Date 


Maturity 
Value 


Chartered Bank Deposit Receipts and Government Notes 


Mari 15 Canadian Imperial Bank 

of Commerce Apr. 12/78 

15 Bank of Nova Scotia Apr. 12/78 


$1,000,000.00 
1,005,791.78 


Cost 


$ 994,234.00 
1,000,000.00 


$2,005,791.78 $1,994,234.00 


Term Annual 
Days Yield % 


28 7.56 
28 7.55 


,30 


CEMETERY CARE FUND (PURCHASES) 


Dat^ Type of Security 

Debentures 


Maturity 
Date 


Maturity 
Value 


Price 


Cost 


City of Vancouver 5.50% Dec, 1/81 $50,000.00 90.35 $45,175.00 


Term Yield 
Yrs.Mos. % 


3/8 


8.60 


(b) SUMMARY OF SECURITIES HELD BY THE GENERAL AND CAPITAL 
ACCOUNTS ONLY - AS AT MARCH 31, 1978. 


Type of Security 
Short Term 

Chartered Bank Deposit 
Receipts and Government Notes 


Par or Maturity Value 


$72,965,591.13 


Cash or Book Value 


$71,254,946.14" 


The Director of Finance recommends that the above transactions be approved. 

The City Manager RECOMMENDS that the foregoing reoc a iiTiendation of the Director 
of Finance be approved. 


2. 


Charter Amendments 


The Director of Legal Services reports as follows: 

"The Director of Finance pointed out to me that section 373 
of the Charter imposes an upper limit for the mill rate 
(exclusive of the rate set for debt charges) of 40 mills. 

The new assessment formula has affected the tax equation 
by increasing this year's mill rate to approximately 32 
mills from last year's 14 mills. 

It is apparent that section 373 is no longer appropriate. 
Being pressed for time I have included in the upcoming Charter 
Amendments an amendment eliminating this upper limit. 

I recommend approval of the proposed cimendment. 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Director of Legal Services be approved. 
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3. Transfer of Zoning Data (only) to 

Real Estate Board of Greater Vancouver 

The Director of Permits and Licenses reports as follows: 

On February 21, 1978, City Council DID NOT APPROVE a report dated 
February 17, (copy attached) from the Director of Planning titled 
"Transfer of Property Data to 'Real Estate Board' of Greater Vancouver". 
The report recommended that the R.E.B. be provided with computer tapes 
of data which the City has on file. The information requested by the 
R.E.B. included: 

- property address 

- alternate property address 

- coordinate 

- legal description 

- lot code and size 

- equity code 

- manual class code 

- actual use code 

- zoning code 

- last sale date 

- actual values (land and building, for assessment purposes) 

- owner's name and address 

Council in turning down the R.E.B. 's request expressed concern that 
the data could be misused for commercial purposes. 

It should be noted that the original letter from the R.E.B. requested 
age of building and zoning information only on all properties in the 
City. The following is the basis upon which the request was made: 

"For several years the R.E.B. has been providing its 
members, on request, with information concerning the age 
of structures, zoning, sales, lot size and assessment roll 
data for individual properties. With the growth of listing 
volumes and the increasing reluctance of Assessment Authority 
Offices in the Lower Mainland to respond to telephone re- 
quests for information, the load on the R.E.B. 's statistical 
department rose to the point where staff could not meet the 
number of demands. In an effort to increase the number of 
calls which could be answered, the R.E.B. added to its staff 
and stopped answering re>^uests for more time-consuming data, 
principally age with zoning status. " 

As noted in the February 9, report and re-emphasized at this time, the 
Department of Permits and Licenses has experienced a substantial rise 
in the volume of inquiries for this information from realtors to the 
point where one Zoning Clerk must now be used approximately 5 hours 
per day to answer real estate agents' inquiries. 

Council, when dealing with the request expressed concern about the 
possible misuse of this information for commercial purposes. It should 
be noted that the Vancouver Real Estate Board presently has available 
all the existing information which they are now requesting but it is 
in manual form and not in computer tape form. 

Should City Council wish to reconsider its decision of February 21, 
1978, and release the Zoning information and the related address and 
coordinate number only the R.E.B. are prepared to pay for the cost of 
producing this material which is estimated at $2,500 with a further 
charge for quarterly updated information of $1,600 per annxim. They 
agree to enter into the necessary legal agreement to ensure that the 
information will not be used for commercial listings, etc., and any 
other reasonable qualifications the City wishes to impose. 

In view of the above circumstances the Director of Permits and 
Licenses recommends that: 

A. Council reconsider its decision of February 21, and approve 
the supplying of zoning information to the Real Estate Board 
subject to an agreement satisfactory to the Law Department 
regarding use of the data. 

B. The Real Estate Board to be billed for all costs related to 
providing them with the above data. 
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The City Manager RECOMMENDS that the report of the Director of Permits 
and Licenses be approved, noting that telephone service on the Zoning 
counter has recently become unacceptable, partially as a result of 
this extra workload, and extra staff will be necessary if the present 
situation continues. 


4. Brief to the Task Force on 
Municipal Policing Costs 

The Director of Finance and the Chief Constable report as 
follows : 

"The Ministry of Municipal Affairs and the Attorney-General have 
jointly established a Task Force on Municipal Policing costs. 
The Ministry of the Attorney-General has assumed the responsibility 
for developing a report of Task Force activities and has directed 
the British Columbia Police Commission to undertake the task. 

The Task Force's prime responsibility is to examine the cost of 
policing in British Columbia and to suggest means by which such 
costs may be more equitably distributed, or even reduced, if 
practical . 

The Task Force is collecting statistical information and is working 
closely with the various police agencies throughout the Province. 
Police Boards and Municipal Councils throughout the Province have 
been invited to submit their views consistent with the Terms of 
Reference laid out for the Task Force. A proposed brief for sub- 
mission by Council to the Task Force is attached. The proposed 
brief outlines the City's view of existing major inequities in the 
Financing formulae for policing costs in British Columbia. 

The Police Board will be submitting a separate brief to the Task 
Force. Senior police staff have also participated in the prepara- 
tion of the attached brief with the Director of Finance, and it is 
consistent with the position recommended to the Police Board. The 
Director of Finance and the Chief Constable recommend Council approve 
this brief and forward it to the Task Force on Municipal Policing." 


The City Manager RECOMMENDS approval of the recommendations of 
the Director of Finance and the Chief Constable. 


5 . Library Automated Circulation System 

The Director of the Vancouver Public Library reports as follows: 

"This report summarizes the Vancouver Public Library's present circulation 
operations and gives details of a proposed operating alternative for a 
future circulation system based on computer technology. It also notes the 
possibility of a cost sharing arrangement for the development and 
operation of such a system with the seven other libraries that comprise 
the Greater Vancouver Library Federation (G.V.L.F.) and Coquitlam Public 
Library. 

I. BACKGROUND 

The Vancouver Public Library has had the present system of photographic 
charging using Recordak photo-chargers for about 20 years. When this 
system was first installed, circulation was about 2.5 million books per 
annum. The Recordak photographs the borrowers' library card, the book 
card and a consecutively numbered IBM transaction card with the date 
due stamped on it. The book and transaction cards are placed in the 
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pocket of the borrowed book. When books are returned the transaction 
cards are taken out, and in due course they are sorted into numerical 
order. Where there is a gap in the numbered sequence this represents 
books not returned. The Recordak film is searched for the transaction 
corresponding to this number and the overdue notice is typed from the 
film. 

In 1969 the last major change was made by replacing hand sorted 
transaction cards with IBM punch cards and mechanized sorting equipment 
at a cost of $15,600. 

This system has been, and is, cost effective, although it is much better 
suited to a smaller more centralized library operation than ours. 
The cost (excluding staff) for the system including film, transaction 
cards, stationery etc., but not replacement of Recordaks or typewriters, 
was $31 ,000 or OJH per book loaned for 4.2 million loans in 1977. 

While the present system has served for a long period it has the 
following defects: 

1. Borrowers with records of lost or overdue books can only have 
their library cards cancelled at the expiry of the one year 
period of the library cards validity. Even then, as there is 
only one complete delinquent file, which is in the Central 
Library, control of re-registration is only partially effective. 

2. The manual method of producing overdue notices means that they 
frequently fall behind schedule with a consequent reduction in 
effectiveness. 

3. To catch a particular book when it is returned (e.g. for a reserve) 
requires a cumbersome screening process of checking each returned 
book against a lengthy list of books required. The system does 
not show whether a particular book is on loan or who it is on 

loan to, or when it is due back. 

4. Lost books can only be checked and recorded after lengthy procedures; 
in the case of stolen books we cannot identify losses through 
inventory because it would be too time consuming and expensive. 

It takes three months to check an overdue book a patron claims to 
have returned. 

II. PRESENT SITUATION 

The VPL now needs to review its circulation operation. 

1. The present equipment requires a programme of replacements and 
repairs over the next few years, and in the longer term there 
will be additional problems as equipment becomes obsolete. 

2. There are now available on the market a number of computer based 
circulation systems which provide much improved control of 
circulation, plus better access to the records of book collections 
at an economic price. 


III. OPERATING ALTERNATIVES 

There are essentially three operating alternatives to consider: 

1 . Maintain Present System 

The system does require capital expenditure for continued long 
term use. The Recordak microfilm units require replacement and 
the IBM unit record equipment for sorting cards is increasingly 
unreliable and difficult to repair. The typewriters used to 
type the overdue notices also need replacing. 
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Replacement costs for the typewriter, microfilm units and unit 
record (sorting) equipment are $58,000,00, 

2. Modify Present System 

An alternative to the use of IBM transaction cards and IBM 
sorting equipment is to replace the cards with cheque size 
M.I.CR, encoded slips. These slips could be sorted at one 
of the banks' data centres in Vancouver or Seattle, The 
identification of missing numbers could be done by the City's 
computer. 

The typewriter and microfilm units would still need replacing; 
as well, there would be additional annual costs for the slips 
and data centre processing. 

Annual incremental costs over Alternative 1 $40,000,00 
Less: Present annual costs for cards and sorting 12,554.00 

Annual increase in operating costs $27,446,00 


Plus: 

Typewriters and microfilm units replacement costs $43,000,00 

Neither alternative (1) or (2) would remedy the defects already 
noted in the system, 

3. Replace Present System 

A computerized circulation system consists of a central mini- 
computer with all the libraries' book titles and patron names 
and addresses stored in it. Terminals connected to this mini- 
computer are located at each circulation and enquiry desk. 

Each book and patrons' library card has a bar-coded label on it. 
This label, which is similar to the label on a can of peas in a 
supermarket, represents a unique number which identifies the 
individual book or patron. 

Whenever a book is checked-in or out the bar-coded labels are 
"read" at a terminal using a light wand (shaped like a pen 
flashlight) attached to the terminal. 

Reading the bar-coded label enables the mini-computer to match 
this number with its store of book titles and patron names, arid 
its record of books on loan is added to and deleted from as 
books are checked in and out. 

These systems give complete control over the use of library 
cards, automatic printing of overdue notices, a complete and 
updated record of all books on loan and the capacity for regular 
inventories of books. 

A preliminary cost/benefit analysis comparing the three operating 
alternatives is given in Section VI of this report. This 
replacement alternative is recotimended. 


IV. PROPOSAL FOR REPLACEMENT WITH AN AUTOMATED CIRCULATION SYSTEM 

For the last ^h years a study of automated circulation systems has 
been made by library staff. 

This study included visits to libraries with operational automated 
circulation systems, as follows: 
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Phoenix Public Library (Ulisys) 

Tacoma Public Library (Data Phase) 

University of Waterloo (G.E.A.C.) 

San Jose Public Library (S.C.I.) 

South Suburban (Chicago) Public Library (C. L.S.I.) 

and consultation with those Canadian libraries that have awarded 
contracts for circulation systems, but which are not yet installed. 

Edmonton Public Library (C. L.S.I.) 
Calgary Public Library (Plessey) 

We consider these systems technically efficient and operationally 
effective and capable of servicing the present and future requirements 
of the Vancouver Public Library. 

Furthermore, examinations of the various pre-packaged (turnkey) systems 
available lead to the conclusion that such a system could include 
the seven other public libraries in the Greater Vancouver Library 
Federation and Coquitlam Public Library, thus spreading the cost of 
software and hardware over a number of agencies. Copies of letters 
from six other Library Boards indicating their interest in participating 
in this system are attached. 

No other Library Board wishes to make a firm cormiitment to 
participation at this stage of the proposal. The advantages to these 
libraries and their declared interest make it probable that most of 
them will participate. 


V. THE NEXT STEP 

In summary, and subject to Council approval in principle of this 
report's recommendations, the following arrangement and procedure 
are proposed: 

1. A design team consisting of members of the Vancouver Public 
Library and the City's Computer Services Division prepare 
specifications for an on-line circulation system. 

2. The design be for an independent computer system rather than 
part of the City's central computing facility. 

3. The design specifications be approved by the Library Board and 
representatives of the GVLF libraries. 

4. A request for proposal be called and only companies that market demonstrably 
operational circulation systems be asked to bid. 

5. The design team and the City's Purchasing Agent evaluate the bid responses 
and report to the Director of the Vancouver Public Library with copies to 
the GVLF libraries. 

6. The best two proposals be submitted to an independent consultant for his 
comments and evaluation of the proposed computer equipment and circulation 
programs. The GVLF has agreed to pay the cost of this independent evaluation. 

7. The Library Board report back to Council on the results of this step with 
recommendations. 

VI. PRELIMINARY COST/BENEFIT ANALYSIS 

1 . Financial Comparison of Operating Alternatives Based on Incremental Cost/Savings 

Present System Modify System . .Replace System. . . 
Alternative 1 Alternative 2 Alternative 3 
V.P.L.ONLY G.V.L.F . 

(a) Capital Costs (Note 1) 

- Equipment $ 58,000 $ 43,000 $655,000 $762,000 
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- Cost recovery GVLF 
participation (Note 2) 

- Installation re 
Alternative 3 

- Cost recovery GVLF 
(Note 2) 


(FINANCE: A7-8) 






Net Capital Costs to City $ 58,000 


(b) Annual Operating Costs 

- Amortization of 
capital (Note 3) 

- General operating 
(Note 4) 1978$ 

- Cost recovery GVLF 
(Note 2) 1978$ 

Net annual operating 
costs: 

- Anticipated savings 

1978$ 


Estimated annual 
increase in City's 
operating costs. 


$ 10,160 



$ 10,160 


$ 10,160 





$ 7,535 
40,000 


$ 47,535 


$ 35,035 





($196,000) 


277,000 277,000 


( 49,000 ) 
$ 43,000 $932,000 $794,000 


$150,000 
97,500 


$247,500 


$125,000 
97,500 
( 23,625 ) 
$198,875 


( 12,500) ( 178,000) ( 178,000) 
( Note 5 ) ( Note 5 ) 


$ 69,500 


$ 20,875) 
( Note 6 ) 


NOTES; 


The economic life of the computerized circulation system is 
estimated at 8 years and all capital financing is calculated 
on this term. 

The GVLF cost recoveries are based on comparative use 
measured by annual circulation for 1977. The GVLF share 
of capital and operating expenses calculated on this 
basis is 47% and GVLF participation is assumed to start 
at the beginning of the second year after installation. 
Their cost sharing applies to central site equipment 
and operating only. While, as has been stated, no GVLF 
Library Board can make a firm cormiitment to participation 
at this stage of the proposal, it is probable that the 
participation of some of them will result in a cost 
figure to Vancouver closer to the lower of the net 
annual operating costs given for alternative 3. 

The amortization of capital costs for this analysis is 
calculated as follows and is averaged on an annual 
basis over the 8 year economic system life. 

- Office equipment (Alternative 1 and 2 ): for comparison 
purposes these capital costs are amortized over 8 years 
at 9% interest rate. 


- Computer equipment (Alternative 3 ): a 5 year operating 
lease with a 10% end-of-term purchase option is assumed 
(representative market lease rates indicate that $18.75 
per month per $1,000 of capital is a satisfactory rate 
for this analysis). The exercised purchase option cost 
is assumed to be amortized over the remaining system 
life (3 years) at a 9% interest rate. 
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- Installation (Alternative 3 ): these costs are amortized 
over 8 years at a 9% interest rate, 

4, The general operating costs for Alternative 3 include 
costs for operation of the central computer site at the 
main branch of the VPL, It may be possible, however, 

to site the central computer within the Computer Services 
Division using existing staff and facilities. This could 
reduce the overall operating costs by approximately 
$20,000 annually, 

5, Savings are estimated at $103,000 for staff and $80,000 

for equipment, supplies and outside services. Approximately 
one-half of the staff savings would not be realized until 
the second year of operation, 

6, This net operating cost represents a typical GVLF sharing 
year example, 

2. Qualitative Factors Supporting Replacement 

(a) Improved Library Performance 

i Book collections will be better used. Each terminal will 
provide on-line information on all books in every library, 
whether they are on loan, when they are due to be returned, 
how many reserves on a title, etc. Any circulating book 
will be able to be reserved or requested from any library, 

ii Book collection will be better protected. Overdue notices 
can be printed out as frequently as desired and any patron 
who has a book long overdue can be prevented from taking out 
further books until the overdue book is returned, 

iii Book collections will be better recorded. Records can be 
kept up to date by progressive inventories, so patrons can 
know at once what books are available, 

iv Patrons will be treated more fairly. Re-registration each 
year can be simplified for patrons with a clear record, 

V All participating libraries have access to each others' 
collections and economies from co-operation in building 
collections of books will become a real possibility, 

(b) Improved Administrative Performance 

i Considerable increase in system effectiveness through 
improved procedures and re-designed work flows will result 
from more comprehensive and current data on operations and 
services, 

ii Availability of current data on how the library is used 
will improve the utilization of library staff and material 
by more efficient allocation of these resources, 

iii The Book Budget will be better managed by identifying high 
use subject areas for which to purchase material. Low or 
seldom used books can be identified for transfer to the book 
stacks or for discard, so reducing the pressure on public 
shelf space, 

3. Other Considerations 

(a) Staged Implementation , 

i The initial computer installation, terminals for all VPL 
branches and conversion of titles would take approximately 
one year. 
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ii Each participating federation library will assume their 
own installation and terminal costs. 

iii As soon as the VPL data base (conversion of titles) is 
complete and testing of system complete, the other 
participating libraries can be staged into the circulation 
system. 

(b) Staffing Implications . 

The consequences of the implementation of the proposed on-line 
circulation system to VPL will be a reduction of 313 clerical 
part-time hours per week. There will also be two positions 
which will be discontinued, and the incumbents moved as 
vacancies occur elsewhere. One full-time position and 38 part- 
time hours per week would possibly be added for computer 
operators. All questions relating to the above will be dealt 
with under the appropriate collective agreement. The operation 
of the terminals does not require special skills, therefore, no 
training or reclassification is anticipated. 


VII. RECOMMENDATIONS 

A. That the Director of the Vancouver Public Library proceed with 
the issuance of the Request For Proposal to selected vendors for 
an on-line computerized circulation system. 

B. That the Director of Legal Services and the City's Purchasing 
Agent review and approve the request for proposal documents, as 
a precedent condition to recommendation A, to ensure that no 
contractual obligations implicit or explicit are binding on the 
City at this stage. 

C. That the Director of the Vancouver Public Library report back 

to Council at the appropriate time with respect to a computerized 
circulation system for the VPL, including details of GVLF 
participation. 


A copy of this report has been forwarded to the President of the 
Vancouver Public Library Staff Association, CUPE Local 391." 


The City Manager notes that this report does not attempt 
to provide justification for installation of a system, but 
only for further investigation via proposal call. The 
proposal call will consider alternate system concepts and 
lead to a clearer picture of system costs. The final 
evaluation by City staff will also present a clearer picture 
of system benefits. In order to obtain this additional 
information, the City Manager RECOMMENDS that the foregoing 
recommendation of the Director of the Vancouver Public Library 
be approved. 

NOTE FROM CLERK ; 

Letters of support in principle for the Automated Circula- 
tion System on file in the City Clerk's office from the 
following Libraries; 


North Vancouver District Public Library 
New Westminster Public Library 
Burnaby Public Library 
North Vancouver City Library 
Coquitlam Public Library 
Port Moody Public Library 
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Board of Administration, November 27, 1970 (FIRE 


1) 


FIRE AND TRAFFIC MATTERS 


RECOMMENDATION ; 

1. Tender No. 39-70-3, 1500 IGPM Triple 
Combination Pumper Fire Trucks 

Tenders for the above were opened by your Board on October 26, 1970 
and referred to the Fire Chief, City Engineer and Purchasing Agent 
for report. A working copy of the tabulation is on file in the office 
of the Purchasing Agent. The officials concerned report as follows: 

"The 5% Provincial Tax is in addition to all prices shown 
in this report and in the working tabulation. 

Bid numbers refer to the order of the bids in ascending 
order of price. 

On July 9, 1970, Council approved tendering for two 1500 
IGPM (Imperial Gallons Per Minute) pumper fire trucks in 
September 1970 for delivery in early 1971. These two 
pumper fire trucks are to replace two 1050 GPM fire trucks 
originally scheduled for 1971 replacement. 

These fire trucks, along with two 1500 IGPM fire trucks on 
order, will provide the land based protection for the False 
Creek Area and allow for the retirement of the Fireboat 
Carlisle from this service. Funds for this purchase will 
be requested in the 1971 General Revenue Budget. 

Three bids were received for these units as follows: 

Bid No. 1 Silver Line Fire Equip. 

Thibault Pumper on Ford C910 $ 56,849.00 

Chassis 

Bid No. 2 Silver Line Fire Equip. 

Thibault Pumper on Custom Chassis $ 57,169.00 

Bid No. 3 King Seagrave Ltd. 

Seaqrave - Pumper 

Ford C910 Chassis $ 58,717.00 

All bids meet specifications. However, Bid No. 2 from 
Silver Line Fire Equipment Ltd. is offered with a custom 
built chassis, whereas. Bid No. 1 and Bid No. 3 offer a 
stock chassis built by Ford Motor Co. The City has exper- 
ienced major problems in obtaining parts for custom built 
chassis and since the early 1960 's has adopted a policy of 
purchasing fire apparatus mounted on stock truck chassis as 
manufactured by any of the major truck manufacturers. For 
this reason Bid No. 2 is not considered to offer the best 
dollar value to the City. 

Bid No. 1 and Bid No. 3 both offer units which are accept- 
able. However, Bid No. 3 from King Seagrave Limited is 
preferable for service in the City of Vancouver for the 
following reasons: 


Cont/d. 


MANAGER'S REPORT, MAY 12, L978 


(PERSONNFL: A8 - 1 ) 


PERSONNEL MATTERS 

RECOMMENDATION 

1 . Student - Summer Employment with the Property Endowment Fund 
The Director of Finance reports as follows. 

"In the summers of 1976 and 1977, temporary help was hired to computerize 
certain detailed information of City owned properties to provide for the 
better management of the Property Endowment Fund. The computerized file 
of these properties can now be upgraded to include the property address and/or 
location of individual sites, also additional work is required on the subdivisions 
recently created in False Creek. It is therefore proposed to hire a student 
for the summer months to perform this work under the direct supervision of the 
Supervisor of Properties and the Comptroller of Accounting who report that they 
do not have the staff available. 

The Director of Finance recommends Council approve the hiring of 
a student for two and one half months this summer, at a salary 
to be agreed upon with the Director of Personnel Services con- 
sequent on the classification of the position. The monthly salary 
plus fringe benefits to be charged to the Property Endowment 
Fund would not exceed $2,250 (1977 rates) in total." 

The City Manager RECOMMENDS the foregoing report of the Director 
of Finance be approved. 


FOR COUNCIL ACTION SEE PAGE(S) .^.L™. 


MANAGER'S REPORT, MAY 12, 1978 (PROPERTIES: A9 - 1) 


PROPERTY MATTERS 

RE COMMENDAT I ON 

1 . Long-Term Lease - Suite 901 - 2001 Beach Avenue 

The Director of Legal Services reports as follows: 

"The Solicitor for Mr . and Mrs . Boros John Paolo has written 
requesting Council approval for a lease in excess of three 
years for Suite 901 - 2001 Beach Avenue. Under the Residential 
Tenancies Act such approval is needed. 

Mr. and Mrs. Paolo are selling the apartment building situated 
at 2001 Beach Avenue and wish to negotiate a long-term lease 
for their own apartment with any prospective purchaser. They 
wish to remain in the building for reasons of age and health. 

I recommend approval in these circumstances." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Director of Legal Services be approved. 

2 . Lease Renewal - 10 foot lane allowance 
1875 - 95 West 7th Avenue 


The Supervisor of Properties reports as follows: 

"A ten foot unopened lane allowance abutting Lot "E" 
(Explanatory Plan 7621) Block 287, D.L. 526, Plan 590 
being 1875 - 95 West 7th Avenue, has been leased to the 
owner of the subject property since 1963 for access and 
off-street parking to his apartment development. The 
current five-year lease expires on May 31, 1978 and the 
owner has applied for a further five-year lease renewal. 

The City Engineer has advised that a five-year lease 
subject to the same conditions as the previous agreement 
would be in order. The Supervisor of Properties has 
reviewed the current rental and recommends an increase 
from $325. per annum to $430. per anniam. This is 
considered fair market rental for the area, taking into 
account its use and restrictions. The lessee has indicated 
his approval of the rental increase. 

It is therefore recommended that the lease of the aforesaid 
unopened lane be renewed for a further five years on the 
foregoing basis with the lease agreement drawn to the 
satisfaction of the Director of Legal Services and the 
Supervisor of Properties." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Properties be approved. 

3. Lease Renewal of the South 7 feet - N. E. corner of 
12th Avenue and Commercial Drive 

The Supervisor of Properties reports as follows: 

"In 1954, Home Oil Distributors Ltd. dedicated a 7 foot 
strip of land to the City of Vancouver for road widening 
purposes and subsequently leased it back from the City at 
i>n annual rer tal of $1.00 per year. 
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MANAGER'S REPORT, MAY 12, 1978 


(PROPERTIES: A9 - 2 ) 


Clause No. 3 continued ; 

Imperial Oil Ltd. acquired Home Oil Distributors Ltd. 
interests, and in a letter dcited April 20, 1978, have 
advised that they wish to renew the lease, and have agreed 
to an annual rental of $50.00. 

In a memorandum dated April 18, 1978, the Deputy City 
Engineer advises that he has no objections to a renewal of 
the lease for a period of 5 years subject to a three month 
cancellation clause and all other conditions of the expired 
lease . 

Inasmuch as the property has not been used for widening, 
an annual rental of $50.00 is considered to be equitable. 

It is recommended that the lease be renewed on the above 
basis, to the satisfaction of the City Engineer and the 
Director of Legal Services." 

The City Manager RECOMMENDS that the recommendation of the 
Supervisor of Properties be approved. 

4 . Rent Review - City-owned property 

South side of Prior Street at Dunlevy Avenue 

The Supervisor of Properties reports as follows :- 

"City owned Lot 8, D.L.'s 181, 196 and 2037 situated on 
the south side of Prior Street at Dunlevy Avenue is 
leased to Slacb and Stewart Limited for 10 years from 
April 1, 1973. This site is blacktopped and is used 
for parking, loading and unloading of vehicles to the 
warehouse on the adjoining land to the east. The 
present rental is $174.00 per month plus all taxes as 
if levied. 

The rent is subject to review as of April 1, 1978 and 
following negqtiations , the lessee has agreed to a 
rental increase to $443.30 per month plus taxes as if 
levied. 

It is recommended that effective April 1, 1978, the 
rent be increased to $443.30 per month plus taxes as 
if levied " 

The City Manager RECOMMENDS that the recommendation of the 
Supervisor of Properties be approved. 

5 . Lease of Various Premises in the Dick Building - 
1482 - 1490 west Broadway 

The Supervisor of Properties reports as follows: 

"Council, January 27, 1976, authorized the Supervisor of 
Properties to offer Leases to the individual tenants of 
Lots 1 and 2, Block 351, D.L. 526, known as 1490 West 
Broadway for a maximum period of ten years. 

The following Leases have expired or are subject to rent 
review. 

a) Lessee: Second Church of Christ Scientist 
Leased Area: 1482 West Broadway 
Term: Ten years from January 1, 1976 
Existing Rent: $4,098.00 per annum 

Proposed Rent as of July 1, 1978: $4,440.00 per annum 


cont ' d 
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MANAGER'S REPORT, MAY 12, 1978 (PROPERTIES: A9 - 3) 

Clause No. 5 continu e d : 


b) Lessee: Adcom Research Ltd. 

Leased Area: Room 10 - 1490 W. Broadway - 276 square feet 

Term: Expired December 31, 1977 

New Term: 2 years from January 1, 1978 

Existing Rent: $1,296.00 per annum 

Proposed Rent as of January 1, 1978: $1,407.00 per annum 

The Supervisor of Properties recommends that the rent for 
1482 West Broadway be increased to $4,440.00 per annum as 
of July 1/ 1978, and that a new Lease be granted for Room 10 - 
1490 W. Broadway from January 1, 1978, at a rent of $1,407.00 
per annum, the terms and conditions to be satisfactory to the 
Director of Legal Services . " 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Properties be approved. 

6 . Lease of Building Area, 1830 and 1836 West 5th Avenue 

The Supervisor of Properties reports as follows: 

"City Council on November 9, 1976, approved a lease of a 
portion of the main floor of this building (approximately 
6,000 square feet) for two and one-half years from 
June 1, 1977, at a monthly rental of $2,000.00. 

The major tenant (North American Industries Ltd.) vacated 
the premises in August 1977, and their sub- lessee (Theodore 
Mann Showrooms Inc.) continued to occupy their portion of 
the premises at a rental of $860.00 per month. 

Other businesses gradually occupied the balance of the 
6,000 square feet, and the rental was increased in February 
1978 to $1,060.00 per month. 

Commencing June 1, 1978, Theodore Mann Showrooms Inc., after 
negotiations, have agreed to lease the total available area 
from the City on the following basis: 

Rent: $2,215.00 for the month of June and 
$2,400.00 per month, effective July 
1, 1978. 

Term: 5 years 

Rental Review: Every 2H years. 

Right of Renewal: Five years with rental review 

after I^i years. 

Utilities: Lessee to be responsible for lighting 
costs over $150.00 per month for the 
premises at 1830 West Fifth Avenue. 

It is noted that the foregoing arrangements ensure that this 
City-owned commercial building is fully occupied. 

It is, therefore, recommended that the above space be 
leased to Theodore Mann Showrooms Inc. under the above 
terms and conditions with a Lease drawn to the satisfaction 
of the Director of Legal Services and the Supervisor of 
Properties . " 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Properties be approved. 


FOR COUNai ACTION SEE Pl^QE{S) ..El 
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MANAGER'S REPORT 


May 12, 1978 

TO: Vancouver City Council 

SUBJECT: Proposed Rezoning of Two Lots in the Kiwassa 

Neighbourhood 

CLASSIFICATION: CONSIDERATION 

The Director of Planning reports as follows: 

"On April 11, 1978 City Council enacted the rezoning of properties in the 
Kiwassa N.I. P. area from M-1 to RT-3. This included three of the four pro- 
perties on the south side of the 1000 block East Georgia (as indicated on 
the attached maps - Appendices A and B.) However, Lot 9 retained its 
M-1 zoning while Lots 6, 7 and 8 were rezoned to RT-3. Lot 9 is developed 
with a small warehouse. Lot 8 is vacant. Lots 6 and 7 have two houses on 
them. Lots 6 and 7 are privately owned, while Lots 8 and 9 are City owned. 

When Council enacted the rezoning for Kiwassa, they also, at the same time, 
instructed that 'a Special Public Hearing be held at 2:00 p.m. on a regular 
Council day for the purpose of rezoning Lots 6 and 7, Block 95, D.L. 181' 
to M-1, as a result of submissions on behalf of the owner of Lots 6 and 7. 

As was pointed out in the Director of Planning 's report to Council on the 
rezoning of Kiwassa, received by Council on April 11 (attached as Appendix C) 
the rezoning of Lots 6 and 7 could have significant effects on the City 
owned Lots 8 and 9. The major problem occurs because Lot 8 is zoned dif- 
ferently from Lot 9. If Lots 6 and 7 are rezoned, then Lot 8 remains the 
single RT-3 zoned lot in this block between two M-1 lots and would have 
very limited usefulness as a housing site, although the Kiwassa N.I. P. 
plan anticipates use of vacant City owned sites for housing. 

Three options are available as partial solutions to this problem. They 
are as follows: 

a) Add the vacant City owned Lot 8 to the proposed rezoning (Lots 6 and 7) 
already referred to a Public Hearing for consideration. Consequently, 
if the rezoning of the three lots were approved, the whole block would 

have the same zone (M-1) . This would contradict the goals of protecting and 
enhancing the residential character of Kiwassa and providing housing 
on vacant lots. It would also worsen the problem of the residential 
component required under the N.I. P. program in the area described 
in the previous report (attached.) 

b) The zoning could be left as R'F-3. Housing would be possible on Lots 
6, 7 and 8. Consideration could also be given to rezoning Lot 9 to 
RT-3 to create an even larger housing site. 

c) The zoning could be left as is , but with special consideration being 
given to these properties when the rezoning is reviewed in the near 
future. As explained in the Kiwassa Plan, it is felt the recently 
approved rezoning of the area could well be a somewhat temporary measure, 
with new regulations possibly being applied if a review of the zoning 
within the next year shows such a change is warranted. 

Although the Director of Planning is not recommending either industrial zoning 
of Lots 6 and 7 or City owned Lot 8, Council should be aware of the implication 
of its instruction to staff and should direct staff whether or not Lot 8 
should be included in the rezoning before the Public Hearing is arranged. 

Comments of Supervisor of Properties 

The Supervisor of Properties is of the opinion 'that Lots 6, 7 and 8 should be 
zoned M-1 Industrial allowing Georgia Street to be the boundary between the 
Industrial and Residential zones. Lots 6 and 7 have very poor, small residences 
which appear to be beyond economic rehabilitation. The location of Lots 6 to 8 
in a pocket with industrial use to the East and South, and the Railway Right- 
of-Way to the West, would not seem attractive for redevelopment to new residential 
use. 


.2 
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City owned Lots 8 and 9 are leased to July 31, 1978 and the building on Lot 9 
used as a machine shop. The lessee acquired larger premises and has sub- 
leased until the lease expiry date. It is considered that a new lessee (or 
purchaser) would require the two lots with consistent zoning. The present 
sub-lessee has expressed interest in either acquiring or leasing the premises. 
Due to the temporary nature of his tenure, he is not making full use of the 
site. For this reason Lot B is presently vacant. 

The Manager of the Economic Development Office notes that the area South-west 
of Seymour School is already an industrial enclave. Therefore it would seem 
inappropriate to have residential development between the Railway Right-of- 
Way and the adjoining industrial properties." 

The City Manager notes that Council may either: 

A) Consider the merits of going to Public Hearing with and without Lot 8, and 
decide the issue with respect to Lot 8 at this time; or 

B) Simply include Lot 8 in the rezoning application and consider its status at 
the Public Hearing. 

Since there will be full discussion and public input at the public hearing, 
the City Manager believes the issue is best considered there , and RECOMMENDS 
the Director of Planning be instructed to include Lot 8 in the rezoning 
application. 


FOR COUNCIL ACTION SEE PAGE{S) ..§.[ 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


I 


MAY 4, 1978 


A meeting of the Standing Committee of Council on Communit / Services 
was held on Thursday, May 4, 1978, in Committee Room No. 2, Third 
Floor, City Hall, at approximately 1:30 P.M. 


PRESENT : Alderman Rankin, Chairman 
Alderman Bellamy 
Alderman Ford (Clauses 2 to 5) 
Alderman Marzari 


ABSENT : 


COMMITTEE CLERK: 


Alderman Gerard 
H. Dickson 


Adoption of Minute s 

The Minutes of the Community Servi ces Committee Part Report dater^ 
April 13, 1978 and the Report dated April 20, 1978, were adopted. 

Recorded Vote 

Unless otherwise indicated, votes of the Committee on each item 
were unanimous . 


RE COMMENDATION 

1 . R\abbing Alcohol 

The Committee had before it for consideration a Manager's 
report dated April 13, 1978 (copy circulated) in which the Director 
of Permits & Licenses reported in accordance with the December 13, 
1977 motion of Council which required that City officials constantly 
monitor the sale of rubbing alcohol and report to the Community 
Services Committee quarterly. 

Mr. E. Ford of the Permits & Licenses Department appeared 
before the Committee on this matter. 

During discussion, the Committee noted that the report covered 
inspections which were carried out at eleven premises in the Down- 
town Eastside area of the City. It was further noted that to date 
no problems have aeen detected and there have been no complaints 
referred to the Department of Permits & Licenses regarding the matter. 

Fol .owing brief discussion, it was 

RECOMMENDED 

THAT the City Manager's report dated April 13, 1978, 
be received. 


Continued 


Report to Counci] 

Standing Coiranittf e of Council on Community Services 
May 4, 1978 


(1-2) 


2 . Jericho Hangar No. 5 

Vancouver City Council, at its meeting on April 4, 1978, 
when considering the attached clause from the Community Services 
Committee meeting of Thursday, March 9, 1978, passed the follow- 
ing motion: 

"THAT the proposal of the Pacific Aviation Museum 
to convert Jericho Hangar No. 5 into a public 
aircraft museum be referred back to the Community 
Services Committee." 

Two representatives of the Pacific Aviation Museum appeared 
before the Committee and referred to the following list of eleven 
items they requested be included in any lease agreement with the 
City : 

(1) Hangar 5 now and hangar 6 twc years later on a 5 year renewable 
lease at $1.00 per year with permission to build a building 
joining the two hangars as a reception area, office and possibly 
a restaurant etc. 

(2) A suitable area for car parking. 

(3) Nonrestricted entrance to the area. 

(4) Sufficient land around the building to be maintained by the 
Park Board. 

(5) A guarantee that at least 100' west of hangar 5 and 125' width 
of the marginal wharf be left intact to permit movement of 
aircraft into both hangars. 

(6) We be given the lumber in the seating area of hangar 5 to be 
sold to finance part of the interior rehabilitation. 

(7) That any structural charges in the building required for 
earthquake or other reason be the responsibility of the City. 

(8) That no city taxes will be charged. 

(9) That we be given 6 months in which to raise the money required 
to rehabilitate the exterior of hangar 5. 

(10) That the hangar area remain under city control and not the 
Park Board. 

(11) That we be givan a letter of agreement that the City will 
lease us the tvo hangars so that we can apply immediately for 
a Federal Grant to establish the Museum. 

During consideration, the representatives of the Pacific 
Aviation Museum reiterated earlier statements they had made to 
the Committee that their securing of financial grants to renovate 
the hangar is contingent upon them acquiring a lease of the 
hangar from the City. 

The representatives advised the Committee that what they 
require from the City in order to qualify for grants from other 
sources is a letter from the City stating that the City is will- 
ing to negotiate a lease with the Pacific Aviation Museum. 

Members of the Committee expressed enthusiasm over the general 
concept of an aircraft museum being housed at Jericho, but noted 
they were not in a position at tho meeting to recommend that 
Council accept all of the eleven terms of lease agreement proposed 
by the Pacific Aviation Museum. 


Continued . . 
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;3tanding Committee of Council on Community Services 
May 4, 1978 


(1-3) 


Cl ause No. 2 Continued 

Specifically, the Committee noted that it would require a 
report from City officials accompanied by a sketch plan showing 
precisely the areas which are within the City's jurisdiction at 
Jericho. If the City is not in the legal position to accept all 
of the terms proposed by the Pacific Aviation Museum, in parti- 
cular. Item Nos. (2) , (4) and (5) , then these matters would have 
to be negotiated with the Park Board. 

During discussion, the Pacific Aviation Museum representa- 
tives advised the Committee that as an important aviation museum 
in San Diego was destroyed by fire earlier this year, Vancouver 
is in a position to have the largest aviation museum display on 
the West Coast, that the museum is reasonably certain of acquiring 
18 aircraft for the display and that arrangements have already 
been made to rotate the display with other aircraft museums. 

Following discussion, it was 

RECOMMENDED 

THAT the City Manager report to the Community Services 
Committee on the eleven (11) conditions proposed by 
the Pacific Aviation Museum which would form part of 
any lease agreement the City would enter into with the 
aviation museum, such report to include the City's 
jurisdiction in respect of Item Nos. (2) , (4) and (5) 
and that the report include a sketch plan showing which 
portions of the Jericho area are under the City's control. 


3 . Vancouver Perinatal Health Project 

The Committee had before it for consideration a Manager's 
report dated April 11, 1978 (copy circulated) in which the Medical 
Health Officer reported on the Vancouver Perinatal Health Project 
which is jointly funded by the City and the Provincial Government 
to develop a model for comprehensive care to expectant mothers and 
to reduce the incidence of serious perinatal health problems 
associated with low birthweight. 

Appearing before the Committee on this matter was the Medical 
I'oalth Officer who spoke briefly to the report, pointing out that 
it is his hope that the program would not be allowed to lapse as 
it did on one previous occasion under L.I. P. funding. 

It was noted from the report that funding for the program 
is sufficient to continue it until July 1st, 1978, and that the 
Medical Health Officer is recommending the program be funded as 
a permanent service within the Health Department after July 1st, 
1978, and that funds be provided subject to 50% cost-sharing by 
the Province . 

The Medical Health Officer pointed out to the Committee that 
babies of mothers who have participated in the project required 
only one-third as many intensive care beds as those whose mothers 
were in the control group. 

Following further discussion, it was 

RECOMMENDED 

A. THAT Council extend the Healthiest Babies 
Possible program to the end of 1978, at an 
estimated net cost to the City of approximately 
$15,000 to be allocated from Contingency Reserve, 
on the same basis as at present except for three 
months additional clerical time. 


Continued 
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Report to Council (1-4) 
Standing Committee of Council on Community Services 
May 4, 19 78 


Cl ause No. 3 Continued 

B. THAT City support be contingent on matching 
Provincial support of $15,000.00 to the end 
of 1978; this can be finalized by the end of 
June . 

C. THAT since the major financial beneficiary of 
this program is the acute care health system, 
full Provincial funding be sought for any 
extension of the program past the end of 1978. 


4. Development Permit Application - 

1412 West Broadway (Grandma's Kitchen) 

The Committee had before it for consideration a Manager's 
report dated May 2, 1978, in which the Director of Planning 
reported on Development Permit Application No. 80375 by Grandma's 
Kitchen at 1412 West Broadway for Blenheim Estates, as follows: 

'The above noted Development Permit Application has been filed by 
Grandma's Kitchen for Blenheim Estates, to use a portion of the 
existing restaurant as a Holding Bar. 

This Development is located on the south side of Broadway, between 
Hemlock and Granville Street, in a predominantly Commercial District 
C3A. 

The proposed Holding Bar will have an assembly area of approximately 
168 sq.ft. (7% of the total area of the restaurant). For Council's 
guidance, the City Building Inspector has advised that having regard 
to the City Building By-law requirements, the Holding Bar could 
accommodate a maximum of 17 people. 

The proposed Holding Bar has received clearances from the Building, 
Police and Health Departments. 

The Director of Planning approved this application, subject to the 
condition that prior to the issuance of the Development Permit: 

"This request for a new liquor outlet be first referred to 
City Council through the Standing Committee on Conmiunity 
Services for consideration and necessary action." 

A representative from the Director of Planning appeared 
before the Committee on this matter. 

Following consideration, it was 

RECOMMENDED 

THAT the Director of Planning be advised that Council 
has no objection to the issuance of Development Permit 
Application No. 80375 to Grandma's Kitchen for Blenheim 
Estates to use a portion of the existing restaurant at 
1412 West Broadway as a holding bar. 


Continued 
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Clause 1 Cont/d . 

(a) King Seagrave Ltd. are presently building two 
identical units for the City. They have provided 
engineering drawings and information that demon- 
strate clearly that their unit provides all the 
specified and desirable features. The drawings 
first supplied by Silver Line Fire Equipment Ltd. 
were not adequate and further drawings were 
requested by the Fire Chief. The drawings finally 
supplied still showed a smaller working platform 
and hose storage area than desirable. 

(b) These two 1500 IGPM Fire Trucks will make a fleet 
of 4 trucks of this type that the Fire Department 
will operate as land based fire equipment for the 
False Creek area. Men will be transferred between 
halls from which this equipment will be operated. 
For this reason, standardization of vehicle oper- 
ation and operator training is imperative if the 
men are to operate this equipment with the minimum 
amount of error under fire fighting conditions. 
Four identical pieces of fire fighting apparatus 
will eliminate any non-uniformity in operation of 
the units. 

(c) Staff operating these units will require intensive 
training; if two different makes are operated, 
duplicate training programs will be required. 

The anticipated operating life of these units is fifteen years. 
The $1,868 difference per truck between Bids 1 and 3 is there- 
fore equivalent to about $125 per truck per year. The Fire 
Chief is strongly of the opinion that the advantages to be 
gained from operating the Bid No. 3 units more than offset 
this cost difference. The City Engineer and Purchasing Agent 
concur with this judgment. 

The Fire Chief, City Engineer and Purchasing Agent RECOMMEND 
acceptance of the bid to offer the best dollar value. Bid No. 3 
from King Seagrave Ltd. for two only 1500 Imperial GPM Triple 
Combination Fire Trucks at a total price of $117,434.00 ($61,629 
less $2,065.00 for drive out in lieu of rail, less $997 for 10.0 
X 20 12 ply tires, plus $150 for power tilt cab). 

When Council has made the award a contract will be prepared to 
the satisfaction of the Corporation Counsel and signed by your 
Board. " 

Your Board 

FIECOMMENDS the report of the above officials be approved. 


******* 
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Report to Council (1-5) 
Standing Committee of Council on Community Services 
May 4, 1978 


5 . Lifeguarding in Vancouver 

The Committee had before it for consideration a letter dated 
April 20, 1978 (copy circulated) from Mr. Frank Holden on the 
subject of lifeguarding in Vancouver. 

The letter stated that an earlier submission from him, which 
had been considered by Council on April 4, 1978 and referred by 
Council to the Park Board, should be considered by the Community 
Services Committee. 

Mr. Holden and three other citizens appeared before the 
Committee on this matter and presented copies of ar undated brief 
(Appendix A) (copy circulated) which, Mr. Holden to]d the Committee, 
had been prepared by an associate. 

The Committee noted that the brief urged the provision of 
lifeguard service at Tower and Wreck Beaches which are located 
outside the City's jurisdiction on the University Endowment Lands. 

Mr. Holden advised the Committee that in response to the 
City Clerk's letter to the Park Board which had advised that the 
Council, on April 4, 19 78, had referred this matter to the Park 
Board, he was contacted by a member of Park Board's staff and a 
meeting was to be arranged for him with Mr. Marshal Smith, Park 
Board's Director of Recreation Services. 

Members of the Committee advised Mr. Holden that he should 
meet with Mr. Smith and appear before the Park Board to present 
his brief. 

The Committee felt that it would have to determine which 
body has jurisdiction over Wreck Beach in order that the brief 
could be directed to the appropriate authority. 

Following further discussion, it was 

RECOMMENDED 

THAT the brief presented this date by Mr. Frank Holden 
be received and tabled pending the outcome of Mr. 
Holden 's appearance before the Park Board, and that in 
the interim, the Committee determine which authority 
has jurisdiction over Tower and Wreck Beaches. 


The meeting adjourned at approximately 2:40 P.M. 

FOR COUNCIL ACTION SEE Pm{S)..§A. 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


MAY 4, 1978 


A meeting of the Standing committee of council on Planning 
and Development was held in the No. 1 committee Room, Third Floor, 
City Hall, on Thursday, May 4, 1978 at approximately 1:30 p.m. 


PRESENT : Alderman Harcourt, Chairman 

Alderman Gibson 
Alderman Puil 

ABSENT : Alderman Brown 

Alderman Kennedy (Leave of Absence) 

CLERK TO THE 

COMMITTEE : M. L. Cross 


RECOMMENDATION 

1 . Status of Major Development Permit Applications 

Mr. A. Floyd, Development Permit Group, presented a verbal 
report on the following permit applications: 

(a) DPA #80406 - Johnston Street, Granville Island - add to, 
alter and use existing 2 storey building for College of 
Art - 21 surface, off-street parking spaces proposed; 

(b) DPA #80502 - 145 E. Cordova St. - erect 60' high parking 
garage for 290 cars - 2 levels underground and 7 1/2 levels 
above grade; 

(c) DPA #80580 - 1240 Robson St. - erect 2 storey retail/office 
building - 6 surface parking spaces off lane proposed; 

(d) DPA #80621 - 275 E. Cordova St. - erect 7 storey Pre-trial 
Service Centre (Remand Centre) - 9 off-street parking spaces - 
3 loading spaces on site; 

(e) preliminary DPA #80702 - 175-85 E. Pender St. - alter and 
add to existing building and use for restaurant, retail, 
offices and showmart - 4 storey (plus mechanical penthouse) - 
28 off-street parking spaces, underground from lane - site 

is next to Carnegie Library; 

(f ) DPA #80729 - 220 Jackson St. - construct religious institution 
with ancillary meeting hall, gymnasium and classrooms 
(Buddhist Temple) - 2 storey plus mezzanine and basement - 

25 underground off-street parking spaces - access from 
Powell Street. 


cont ' d 
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(g) Preliminary DPA #80758 - 50 East Pender St. - erect 2 storey 
plus basement Chinese Cultural Centre - 60 underground parking 
spaces; 

(h) Preliminary DPA #80764 - 1285 Harwood St. - erect 9 unit, 

3 storey townhouse development - 9 underground parking spaces; 

(i) DPA #80796 - 901 Helmecken (King George School site) - 
public parking lot (400 surface parking lots) . 


RECOMMENDED 

THAT the verbal status report on major development permit 
applications be received. 

2 . Anchor Point Residential Development (1350 Burrard Street) 

The Committee considered a report dated April 27, 1978 (on 
file in the City Clerk's office) which the City Manager submitted 
for information. In the report the Director of Planning advised 
that Waisman Architects and Daon Development had requested to 
increase the amount of residential accommodation in the develop- 
ment at 1350 Burrard St. This would exceed the amount permitted 
by the Official Development Plan By-law of the Downtown District. 
The Committee recommended that the City Manager be instructed 
to meet with staff and the developers to come back with an 
acceptable proposal. The architect on behalf of Daon Develop- 
ment has advised they wish to withdraw their request for increased 
residential accommodation at this time. No further action will 
be taken by staff. 

The Director of Planning had been requested to prepare 
comprehensive residential policies and guidelines for the Downtown 
in co-operation with the Director of Social Planning. A progress 
report on this will be submitted at a later date. 

RECOMMENDED 

THAT the report of the City Manager dated April 27, 1978 
be received. 

3 . Lease of Waterlot 6924 containing Carrington Street Wharf 

The Committee considered a report of the City Manager dated 
March 10, 1978 (copy circulated) in which the Supervisor of 
Properties and Director of Planning report on the lease of Waterlot 
6924, which is leased from the Central Eraser Harbour Commission 
at a nominal rental of $100 per annum. City-owned Lot B on 
Celtic Island at the foot of Carrington Street, contains a 
commercial dock which occupies a portion of the waterlot. If 
the City does not renew the lease the Commission can request 
that the dock be removed. Land on either side of Lot B is owned 
by B.C. Packers. The westerly portion is not extensively used 


cont ' d 
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by B.C Packers but is well used by the public during the summer. 
Discussions have been entered into with B.C. Packers to determine 
whether Lot B could be exchanged for this portion of Celtic Island. 
No progress has been made as yet. 

The dock is used extensively by the public but at the moment 
constitutes a hazard as there are no handrails. 

The officials recommended that discussions be continued with 
B.C. Packers, that funds be appropriated for the necessary dock 
repairs and the City enter into a two-year lease for the water lot. 
The Director of Finance noted that the Standing Committee on 
Finance and Administration when dealing with the 1978 Supplementary 
Capital Budget reserved $7,000 for the necessary dock repairs. 

RECOMMENDED 

A. THAT the Supervisor of Properties and the Director of 
Planning continue discussions with B.C. Packers to 
consider possible exchange of west portion of Celtic 
Island (with public easement connecting with Carrington 
wharf) for present City-owned property on Celtic Island. 

B. THAT the City appropriate $6,500.00 from the 1978 
Supplementary Capital Budget to North Arm Fraser Public 
Access Fund (Account No. 550-7901) to construct a 
railing and undertake necessary dock repairs and pro- 
tection to provide continued public use of this structure. 

C. THAT the fencing to restrain public access to the dock 
be removed upon completion of necessary repairs and 
upgrading of dock for public usage. 

D. THAT the City enter into a two-year lease of the Water lot 
with the North Fraser Harbour Commission at an annual 
rental of $100.00 drawn to the satisfaction of the 
Director of Legal Services. 

INFORMATION 

4 . Central Waterfront - Official Development Plan 

City Council on May 2, 1978 deferred discussion of the Official 
Development Plan for the Central Waterfront to the next meeting 
of the Standing Committee on Planning and Development (May 4, 1978) . 
The Committee were of the opinion that this matter should be dis- 
cussed at a meeting when all Committee members would be present. 
Other members of Council should also be invited. The suggested 
meeting date was June 1, 1978 at 11:30 a.m. 


The meeting adjourned at approximately 2:00 p.m. 

****** 


FOR COUNCIL ACTION SEE PAGE(S) S^. 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON 

TRANSPORTATION 


May 4, 1978 

A meeting of the Standing Committee of Council on Transportation 
was held on Thursday, May 4, 1978, at 3:30 p.m. in the No. 1 
Committee Room, Third Floor, City Hall. 

PRESENT: Alderman D. Bellamy, Chairman 

Alderman M. Ford 
Alderman H. Rankin 

ABSENT: Alderman M. Harcourt 

Alderman W. Kennedy (Leave of Absence) 

COMMITTEE 

CLERK: J. Thomas 

The minutes of the meeting of April 20, 1978, were adopted. 
RECOMMENDATION : 

1. Transcontinental Rail Passenger Terminal 

At its meetings on February 10, and March 10, 1978, the 
Committee discussed the pending amalgamation of CP and CN 
transcontinental rail passenger service and supported the retention 
of the CP Cordova Street station as the western terminal for the 
service. 

Council on March 21, 1978, approved the following amended 
recommendation of the Committee: 

"That Council advise the Federal Minister of Transport 
and Provincial Minister of Municipal Affairs of its 
support for the CPR terminal for the transcontinental 
railway passenger service by submitting the draft 
letter contained in the memorandum of the City Engineer 
dated March 15, 1978." 

Before the Committee for consideration were the following letters 
(circulated) received in response to Council's resolution: 

- Minister of Transport, dated April 20, 1978; 

- Minister of Municipal Affairs, dated April 12, 1978; 

- Chairman, Railway Transport Committee, dated April 26, 1978; 

- President, VIA Rail Canada Incorporated, dated April 26, 1978. 

The Committee noted the Minister of Transport advised in his 
communication that the Canadian Transport Commission, in its 
preferred plan, had selected the CP Cordova Street station as the 
western terminal for the transcontinental passenger service. 
However, in the final plan, the CTC, while designating the CN Main 
Street terminal, had stated either would be acceptable. The 
Minister stated Transport Canada would request VIA Rail to 
study the question and identify costs and benefits of the alternatives. 
The final decision would be made following the study. 

Concern was expressed by members of the Committee that the 
letters from the Chairman of the Railway Transport Committee of the 
CTC and the President of VIA Rail contained a suggestion that the 
City contribute to the cost of developing the CP terminal. The 
Committee felt strongly that upgrading rail facilities was the sole 
responsibility of the railway authorities. 

The City Engineer advised cost-sharing was an element that 
had not been discussed with the railway authorities during talks 
which had taken place since the announcement of the plans to 
amalgamate rail passenger service across the country. 

Cont'd . . . 
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It was 
RECOMMENDED, 

THAT the City Engineer be instructed to report back 
to the Transportation Committee following further 
study of this matter. 


2. Joyce Transit Loop 

The Chairman made reference to a recent meeting with senior 
citizens groups at Collingwood Seniors Centre at which time concern 
was expressed about hazardous conditions and inconvenience to 
senior citizens resulting from the relocation of the No. 27 Rupert 
bus service outside the Joyce Transit Loop. Alderman Bellamy stated 
after hearing the arguments expressed at the meeting he felt a 
valid case had been made for the Committee to recommend to Hydro 
that the service be relocated inside the bus loop. Therefore, he 
had notified representatives of the seniors groups to attend the 
Committee meeting and voice their concerns in an effort to persuade 
B.C. Hydro to reconsider its decision. 

Present for the discussion were Mr. D. Walker, B.C. Hydro Transit 
Division; Captain Oliver , Columbus Towers senior citizens development, 
Joyce Street; Mr. Terry Brown representing Mr. Dave Barrett, M.L.A. 
for Vancouver East; Mr. N. Davidowicz, Killarney/Champlain Citizens 
for Action Association; Miss K. Bartlett. The Committee also noted 
a petition from residents of Kopernik Lodge multi-level care 
residence, 3150 Rosemont Drive (on file in the City Clerk's Office), 
requesting that the No. 27 Rupert Bus be relocated back inside the 
Joyce Loop and that there be no cutbacks on the route. 

Mr. Walker referred to previous discussions with the Committee 
at the meeting of July 28, 1977, when Hydro representatives had 
explained that space limitations within the Joyce Transit Loop had 
resulted in the removal of the No. 27 service from the loop and 
bus stops had been located nearby on 41st Avenue. Hydro was 
reviewing transit service in the area in connection with Champlain 
Heights development and it was anticipated within two years route 
restructuring involving the Smith and Boundary services to Champlain 
Heights would free sufficient space to enable the No. 27 service to 
be brought back into the loop. Mr. Walker outlined the transfer 
connections north and south bound and advised the walking distance 
involved was less than at other transfer points elsewhere within 
the transit system. It was difficult to understand the problem as 
bus stops were located so that there was no need for passengers to 
cross streets to make bus connections. Mr. Walker advised he would 
be pleased to meet with senior citizens groups in the area to explain 
Hydro's position and try to resolve their problems. 

Mr. Brown questioned Mr. Walker on the capacity of the loop and 
the prevailing traffic conditions in the vicinity. Mr. Davidowicz 
referred to a chart illustrating bus movements in and out of the 
loop and contended the elimination of bus recovery times would create 
sufficient space for the return of the No. 27 bus. 

Captain Oliver and Miss Bartlett also addressed the Committee 
and requested that Hydro reconsider the relocation of the No. 27 
service. They pointed out the loop was used by many senior citizens 
attending functions at the Collingwood Seniors Centre. Elderly 
passengers transferring to buses on 41st Avenue had to cross to 
an island outside the loop at Joyce Street and 41st Avenue and it 
was felt this was an inconvenience for people who found walking 
difficult because of infirmity or physical handicap. 


Cont'd 
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Clause 2 Cont'd 

Committee members noted Hydro's intention to return the 
No. 27 service to the loop within an 18 month - two year time frame. 
It was also pointed out Alderman Rankin had visited the loop last 
summer in order to assess the situation and had observed crowded 
bus conditions. 

Following discussion it was 

RECOMMENDED, 

THAT the Collingwood Seniors Centre be advised members 
of the Transportation Committee and B.C. Hydro Transit 
representatives would be willing to meet with them at 
the Seniors Centre to discuss their concerns relating to 
the Joyce Bus Loop. 


The meeting adjourned at approximately 4:20 p.m. 


* * * 
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REPORT TO COUNCIL 



STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


MAY 4, 1978 


A meeting of the Standing Committee of Council on Finance and 
A.±ninistration was held on Thursday, May 4, 1978, in Committee Room 
No. 3, Third Floor, City Hall at approximately 3:30 p.m. 


PRESENT ; Alderman Brown, Chairman 
Alderman Gibson 
Alderman Marzari 
Alderman Puil 

ABSENT : Alderman Gerard 

CLERK : E. Bowie 


RECOMMENDATION 


1. Captain James Cook Elementary School 
- Grant Request 


The Committee had before it for consideration a letter dated 
April 3, 1978 from Mr. D.C. Lucas, Principal of Captain James Cook 
Elementary School, requesting a grant of $200 to aid in the produc- 
tion of a play concerning the life of Captain Cook. Mr. Lucas was 
present at this meeting. 

After a short discussion, the Committee 

RECOMMENDED 

THAT a grant of $200 be given to Captain James Cook 

Elementary School. This money to come from the 

Festival Funds designated by Council on January 17, 1978. 


2. 1978 Grant Request 

- Vancouver Art Gallery 


The Council had for consideration a Manager's Report dated 
April 25, 1978 (copy circulated) in which the Director of Finance 
reported on the Vancouver Art Gallery's request for a grant of 
$313,245 for 1978. The Civic grant is based, historically on the 
amount required to cover the cost of building maintenance, jani- 
torial services, insuring of the collection and basic curatorial 
and security costs which are summarized for 1978 as follows: 

1978 

Category of Expenditure Request 

$ 

Salaries & Fringe Benefits 169,222 

Temporary Help 4,000 

Security 47,287 

Janitorial Services 23,380 

Fuel 6,669 

Power 11,270 

Insurance 17,970 

Miscellaneous Expenses 5,520 

Minor Repairs & Purchased Services 15,525 

Total Operating & Maintenance 300,743 

Major Building Repairs 12,502 

Total Request $J±J,^43 
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Clause #2 continued ; 

The Manager's Report analyzes the 1978 grant request in 
relation to the 1977 grant and follows the same principle as that 
adopted in 1976 and 1977 whereby the recommendation would be con- 
fined to funding for the same level of service provided in the 
prior year, and anything in excess of that would be submitted for 
consideration. Therefore in his report, the City Manager submitted 
the excess funding requested for consideration (8.1% increase over 
1977) . 

Representatives of the Vancouver Art Gallery were present at 
this meeting. They stated that their prime concern this year, as in 
1977, was the establishment of one additional position of Museum 
Assistant. This request was denied in 1977 but upon appeal an 
additional $4,000 was approved to employ temporary help. It was 
pointed out that should the new position be approved (amount of 
$12,4 42 included in the 1978 budget submission under Salaries and 
Fringe Benefits) the $4,000 listed for Temporary Help could be 
deleted leaving the net additional cost to the City for this new 
position at approximately $8,442. The incumbent of this new position 
would be working with the permanent collection of the Gallery in 
preparation for their active 1979 season. 

In response to questions from the Committee as to whether the 
additional $8,442 required over the $4,000 in the budget submission 
could be obtained from another source, Mr. Rombout, Director of the 
Vancouver Art Gallery, said that grants and funding from outside 
agencies were given with the understanding that they would not be 
used for operating and maintenance of the Gallery. 

Major Building Repairs and Equipment 

This category contained eight items submitted by the Art Gallery 
at a total cost of $12,502. The City's Building Construction and 
Maintenance Division, after an inspection of the facility, concurred 
with the need for the items but made some recommended changes. These 
changes would increase the total estimated cost by $11,255 for a 
total of $23,757. These items were separated into the following 
categories : 


1) 


Essential Building Repairs 


Roof Repairs 
Balcony Repairs 
Heating System 


$ 810 
491 
9,000 


$10,301 


2) 


Considered necessary for reasons of Security and 
Storage of the Collection 


Replace Intruder Alarms 
Additional Storage Shelves 


$6,285 
685 


$6,970 


3) 


Desirable but not Essential 


Instal lation of Ramp 
Tinting of Front Windows 
Painting of Front Exterior 


$4,200 
900 
] ,386 


$6,486 


cont'd 
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Following further discussion, the Committee 


RECOMMENDED 


THAT Council approve funding to the Vancouver Art 
Gallery for 1978 as follows: 


Salaries & Fringe Benefits $ 156,780 

Temporary Help 4,000 

Security 47,287 

Janitorial Services 23,380 

Fuel 6,669 

Power 11,270 

Insurance 17,970 

Miscellaneous Expenses 5,520 

Minor Repairs & Purchased Services 15 ,525 

Total Operating & Maintenance 288,301 


Major Building Repairs & Equipment 
in Categories 1 & 2 

Roof Repairs 810 

Balcony Repairs 491 

Heating System 9,000 
Replace Intruder 

Alarms 6,285 
Additional Storage 

Shelves 685 


17,271 


TOTAL $ 305,572 

(increase of 8.1% over 1977) 

(The Committee took no action on the additional position 
of Musevun Assistant requested or the major repair and 
equipment items contained in category #3, in the total 
amount of $18,928.) 


3 . Cost Sharing of Public Health Services 

The Committee had for consideration a Manager's Report dated 
May 3, 1978 (copy circulated) . The Medical Health Officer reports 
that when the review of the Health Department was presented to the 
Finance and Administration Committee on November 3, 1977, the 
Aldermen expressed concern at the lack of Provincial Government's 
financial support for the major portion of the Health Department's 
activities. This report describes the inequalities within British 
Coliimbia of Provincial Government support for local health depart- 
ment services and presents a brief which could be forwarded by 
the Vancouver City Council to the Province of British Colximbia 
proposing a more equitable cost sharing. 

Dr. Bonham was present at this meeting and spoke to this 
report. 

After a short discussion, the Committee 
RECOMMENDED 

(A) THAT the proposals for cost-sharing of public health 
services, as contained in the brief to the Minister 
of Health, be accepted. 


cont'd 


346 


Board of Administration, November 27, 1970 (FINANCE - 1) 


FINANCE MATTERS 

RECOMMENDATION 

1 . Grant - Boys ' Clubs of Vancouver 

Your Board submits the following report of the Director 
of Social Planning/Community Development reviewing program require- 
ments of the Boys' Clubs of Vancouver for the second half of 1970, 
in relation to a further grant request: 

"A grant of $5,000.00 was awarded the Boys' Clubs of 
Vancouver in the Spring of 1970. The money was spent 
mainly for a Lower Mount Pleasant Summer Fun Program 
($1,572.00) and Day Camping at Buntzen Lake ($3,196.00) 
and the major expenditure in each program was for 
Summer staff salaries and transportation for program 
participants. 

There are no additional services that the City needs to 
purchase from the Boys' Clubs in 1970. 


Therefore, it is recommended that Council not approve 
additional funds to the Boys' Clubs at this time." 

Your Board RECOMMENDS the foregoing recommendation of the 
Director of Social Planning/Community Development be adopted. 


******** 


FOR ADQPim SE2 PA5E(S) ...3 Q.2_ 
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(B) THAT the brief be forwarded to the Minister with 
a request for early discussions. 

(C) THAT a copy of this brief be forwarded to the 
School Board for their information and endorsement. 


The meeting adjourned at approximately 4:15 p.m. 


FOR COUNCIL ACTION SEE PAGE(S) ..S5. 


CITY OF VANCOUVER 


SPECIAL COUNCIL - MAY 16, 1978 


PUBLIC HEARING 


A Special Meeting of the Council of the City of Vancouver 
was held on Tuesday, May 16, 1978, at 2:00 p.m. in the Council 
Chamber, Third Floor, City Hall, for the purpose of holding a 
Public Hearing to amend the Zoning and Development By-law. 

PRESENT: Mayor Volrich 

Aldermen Bellamy, Brown, Ford, Gibson, 
Harcourt, Kennedy, Marzari, 
Puil and Rankin. 

ABSENT: Alderman Gerard (Leave of Absence) 

CLERK TO THE COUNCIL : R. Henry 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Bellamy 
SECONDED by Aid. Puil 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Volrich in the Chair, to consider proposed amendments to 
the Zoning and Development By-law. 

- CARRIED UNANIMOUSLY 


By-laws Review: Amendments Stage 2 - 
Zoning & Development By-law No. 3575. 

An application was received from the Director of Planning 
to amend the Zoning and Development By-law as follows: 

PART 1: Amendments to Section 2 (Definitions) 

PART 2: Housekeeping Amendments to: 

a) Section 3 (Administration) 

b) Section 4 (Development Permit Applications) 

c) Section 5 (Amendments to By-law) Relocation to Sec. 13. 

d) Section 6 (General Restrictions) 

e) Section 7 (Enforcement) 

f) Section 10 (General Regulations) 

g) Section 11 (Additional Regulations) 

h) Section 14 (Building Lines) 


PART 3. Amendments to Schedule A (Permitted Development) 
Amendments and relocation to Section 5 . 


PART 4: 

a) Section 12 (Off-street Vehicular Parking Facilities) 

b) Section 13 (Off-street Vehicular Loading and 

Unloading Facilities) 

c) Schedule B (Required Parking Spaces) 

Amendments and consolidation as Section 12 


PART 5: Consequential Amendments to: 

a) District Schedules 

b) CD-I By-Law No. 5016 (Cedar Cottage) 

c) Official Development Plan By-law No. 4912 (Downtown) 
and Official Development Plan By-law No. 4891 (West End) 
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By-laws Review: Amendments Stage 2 - 

Zoning and Development By-law No. 357 5 (Cont'd) 

Council • s attention was drawn to a memorandum dated May 
16, 1978 from the Director of Planning referring to omissions 
to be inserted in the draft by-law as follows: 

'Schedule 1 

Section 2 - "Definitions" 

Insert after the definition for "Yard, Front" 
the following: 

"Yard, Rear" means that part of the site lying 
between the rear property line and the rear of 
the principal building and extending across the 
full width of the site. ' 


Following an explanation by Mr. Brian Porter, the City's 
Consultant and, there being no speakers who wished to address 
Council on the matter, it was 

MOVED by Aid. Harcourt 

THAT the foregoing application by the Director of Planning 
to amend the Zoning and Development By-law be approved . 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Puil 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Puil 
SECONDED by Aid. Marzari 

THAT the report of the Committee of the Whole be adopted 
and the Director of Legal Services be instructed to prepare and 
bring in the necessary amendments to the Zoning and Development 
By-law. 

- CARRIED UNANIMOUSLY 


The Special Council adjourned at 2:15 p.m. 


The foregoing are Minutes of the Special Council Meeting 
(Public Hearing) of May 16, 1978, adopted on May 30, 1978. 
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CITY OF VANCOUVER 

SPECIAL COUNCIL - I-lAY 18, 19 7 8 

A Special r4eetincj of the Council of the City of Vancouver 
was held on Thursday, May 18, 197 8, in the No. 1 Committee 
Room at approximately 7:30 p.m. 

PRESENT ; Mayor Volrich 

Aldermen Bellamy, Brown, Ford, Harcourt, 
Kennedy, Marzari, Puil and 
Rankin 

ABSENT ; Alderman Gerard (Leave of Absence) 
Alderman Gibson 

CLERK TO THE COUNCIL ; M. Kinsella 

Local Improvements on the 
Initiative and by Petition 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Harcourt, 

THAT this Council resolve itself into a Court of Revision for 
the purpose of hearing complaints against the proposed assessments 
or the accuracy of frontage measurements, or any other complaint 
which persons interested may desire to make and which is by law 
cognizable by the Court, Mayor Volrich in the Chair. 

- CARRIED UNANIMOUSLY 

Light Standard and Lane Lighting 
Projects on the Initiative and 
by Petition - Schedule #448 

The Court noted Schedule #448 as submitted by the Collector 
of Taxes listing local improvement projects on the initiative 
and by petition at various locations. 

The Court also noted a request submitted by the Collector 
of Taxes to adjust the measurements and costs on Item 12 of 
Schedule #448. 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Rankin, 

THAT the request submitted by the Collector of Taxes to 
adjust the measurements and costs on Item 12 of Schedule 
#448, be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Rankin, 
SECONDED by Aid. Harcourt, 

THAT Schedule #44 8, as submitted by the Collector of 
Taxes and amended by this Court, be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Rankin, 

THAT the Court of Revision rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Rankin, 

THAT the report of the Court of Revision be received. 

- CARRIED UNANIMOUSLY 


cent 'd. . . , 


(Details of the adjustments are on 
file in the City Clerk's Office.) 
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Local Improvement Subsequent Procedure 

The Council heard the following representations speaking for 
or against the projects listed: 


Mr. Blossom 


Schedule & 
Project No. 

448/14 


Comments 


While noting that this project 
had been defeated, advised he 
understood that residents of 
the 3200 Block West 48th 
Avenue intended requesting 
the Court to approve the 
project proceeding in this 
one block only. He registered 
his strong objection to this 
procedure . 


Mr. R. Robertson 448/14 
& Mr. L. Tornroos 
<i Joan Sleigh 


Addressed Council and advised 
that the majority of the 
residents in the 3200 Block 
West 48th Avenue were in 
favour of the street lighting 
project and urged Council to 
to approve the project 
proceeding in this one block 
only. 


When considering this item. Council noted a letter dated 
April 22, 1978, from 13 residents of the 3200 Block West 48th 
Avenue supporting the proposed installation of street lighting 
on this block and requesting that Council implement the project. 


Mr. A. Picicci 448/48 He requested that consid- 

eration be given to installing 
public washrooms adjacent to 
Franklin and Hastings Streets. 
He also complained that the 
contractor who was working on 
paving of the lane had not 
notified the residents of the 
date of his starting work, 
thereby causing considerable 
inconvenience to the residents. 

The Mayor directed the City 
Engineer to investigate this 
matter and contact Mr. 
Picicci . 


Ms. Margaret MacKenzie 4413/62 
& Donald Guthrie 


Queried why lane lighting is 
necessary and asked if 
statistics were available on 
its efficacy in preventing 
crime. 

The City Engineer explained 
how the lane lighting program 
is arrived at in co-operation 
with the Police Department 
and that this particular lane 
had been placed in the 
program on the basis of the 
crime activity in this area. 


cont'd. 
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Local Iraprovement Subsequent 
Procedure (cont'd) 

Council noted a report of the City Manager dated May 4, 19 78, 
in which the Deputy City Engineer reported as follows: 

"GENFKAT, 


Projects on the 'Initiative Principle' and by 'Petition' have been advanced under 
the provisions of the Local Improvement Procedure By-law and will come before a 
Court of Revision on May 18, 1978. 

The projects are identified as follows: 

Court of Revision Schedule Type 

Initiative 448 1 to 15 Light Standard Projects 

16 to 62 Lane Lighting Projects 

Petition 448 63 Light Standard Project 

64 and 65 Lane Lighting Projects 

DEFEATED PROJECTS 

The following projects on the 'Initiative Principle' have been defeated: 

Court of Revision Schedule Type 

448 1,2,6,7,9,11, 

1-2,13,14 & 15 Light Standard Project 

56 Lane Lighting Project 

SPECIAL GROUNDS 

Schedule 12 - 4th Avenue and 4th Avenue Diversion from Blanca St. to 4th Ave. 

This defeated project will be the subject of a separate report to Council 
recommending construction under the Special Grounds procedure. 

CAPITAL FUNDS 

The City's share of the recommended projects is available in approved Basic 
Street Lighting Capital Budgets. 

RECOMMENDATION 

I RECOMMEND, subject to the proceedings of the Court of Revision and subsequent 
approval by Council, that the 'Initiative' and 'Petition' Projects in Court of 
Revision 448, except the defeated Schedules 1, 2, 6, 7, 9, 11, 12, 13, 14, 15 
and 56 be undertaken." 

T'.ie City Manager RECOMMENDS that the above recommendation of the Deputy City 
Engineer be approved. 


MOVED by Aid. Rankin, 
SECONDED by Aid. Bellamy, 

THAT the City Engineer be instructed to re-canvass the 
residents of the 3200 Block West 48th Avenue and report the 
canvass results to Council; 

FURTHER THAT the lane lighting project in the 3100 Block 
West 48th Avenue not be proceeded with. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Rankin, 
SECONDED by Aid. Harcourt, 

THAT the reconunendation of the City Manager contained in 
his report dated May 4, 1978, and as amended this day, be 
approved. 

- CARRIED UNANIMOUSLY 


cont • d . 
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Local Iraprovenent Subsequent 
Procedure (cont'd) 


Council also noted a report from the City Manager dated 
May 4, 1978, recommending that the project for street light 
standards (Court #448, Schedule 12) on 4th Avenue and 4th 
Avenue Diversion from Blanca Street to 4th Avenue, be proceeded 
with on special grounds. 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Rankin, 

THAT WHEREAS a proposed project for the installation of 
street lighting on 4th Avenue and 4th Avenue Diversion from 
Blanca Street to 4th Avenue was recommended by the City Manager 
on 10 March, 1978, and approved by Council on 14 March, 1978; 

AND WHEREAS the said project was advanced as a local 
improvement on the initiative principle to a Court of Revision 
on 18 May, 19 78, and was defeated; 

AND WHEREAS it is hereby declared that it is necessary 
in the public interest to install street lighting on the said 
portion of 4th Avenue and on the 4th Avenue Diversion, as 
hereinafter set forth; 

AND WHEREAS the Council deems that the said project will 
specially benefit the real property fronting and abutting on 
the said portion of 4th Avenue and on the 4th Avenue Diversion; 

AND WHEREAS the Council may by authority contained in 
Section 506 of the Vancouver Charter by resolution passed by 
two- thirds of all its members, undertake and carry out the 
installation of street lighting, aforesaid; 

THEREFORE BE IT RESOLVED THAT street lighting and all other 
necessary and incidental work in connection therewith, be 
installed on the said portion of 4th Avenue and on the 4th Avenue 
Diversion; 

FURTHER BE IT RESOLVED THAT the cost of the installation of 
the said street lighting and all other necessary and incidental 
work in connection therewith be assessed against the real 
property fronting and abutting thereon as a local improvement 
upon the basis provided in By-law No. 3614, being the Local 
Improvement Procedure By-law, subject, however, to the limitations 
prescribed in the Vancouver Charter, aforesaid; 

AND FURTHER BE IT RESOLVED THAT the proportion of the cost 
of the installation of the said street lighting and all other 
necessary and incidental work in connection therewith to be 
borne by the City pursuant to the Local Improvement Procedure 
By-law and the Vancouver Charter, aforesaid, be paid out of the 
general revenue of the City or out of the capital funds raised 
by the issue of debentures upon the general credit of the City 
at large. 

- CARRIED UNAl^IMOUSLY 
AND BY THE REQUIRED 
MAJORITY 


The Special Council adjourned at approximately 8:10 p.m. 


The foregoing are Minutes of the Special Council Meeting (Court 
of Revision) of May 18, 1978, adopted on May 30, 1978. 
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CITY OF VANCOUVER 
SPECIAL COUNCIL - MAY 25, 1978 
PUBLIC HEARING 


A Special Meeting of the Council of the City of Vancouver 
was held on Thursday, May 25, 1978, at 7:30 p.m., in the Trout 
Lake Community Centre, 3350 Victoria Drive, for the purpose of 
holding a Public Hearing to amend the Zoning & Development By-law. 

PRESENT ; Deputy Mayor Ford 

Aldermen Bellamy, Gibson, Harcourt, 
Marzari and Puil 

ABSENT ; Mayor Volrich 
Alderman Brown 

Alderman Gerard (Leave of Absence) 
Alderman Kennedy 
Alderman Rankin 

CLERK TO THE COUNCIL: G. Barden 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Gibson, 

THAT this Council resolve itself into Committee of the 
Whole, Deputy Mayor Ford in the Chair, to consider proposed 
amendments to the Zoning & Development By-law. 

- CARRIED UNAI^IMOUSLY 

To aid the public present for the hearing, the Clerk read 
from the agenda that the Council had before it. 

1. Rezoning - N/W Corner 12th Avenue 

and Lakewood Drive (Mid-City Motel) 

An application was received from Mr. Michael Katz, Architect, 
to rezone Lot 2, Except Parcel 'A' (Reference Plan 6621), Subdivi- 
sion 'D', Block 163, D.L. 264A, Plan 8723, being the northwest 
corner of 12th Avenue and Lakewood Drive as follows: 

From: RS-1 One Family Dwelling District 
To: RT-2 Two Family Dwelling District. 

The Director of Planning recommended approval of the 
application. 

Mr. R. Youngberg of the Planning Department reviewed the 
proposed development and advised that, although the Director of 
Planning had recommended approval of the rezoning application, 
the current scheme of development would not be acceptable under 
a development permit application. He indicated that only 37 
total units would be accepted to meet his expectations. 

Mr. Michael Katz, Architect, and Mr. J. Kettlewell, Daon 
Development Ltd . , explained that they had reduced the density 
of their proposal and now propose a maximum of 45 units for the 
site, with the housing in clusters giving more open space. It 
is hoped to keep the price of the units within the $50,000 range. 
They indicated that any further reduction in density would change 
the type of development entirely and would change the type of 
development entirely and would entail raising the price of the 
units to the $70,000 range. 

The Deputy Mayor called for speakers for or against the 
application and the following addressed Council on the matter: 


cont'd. 
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BOARD OF ADMINISTRATION 


PERSONNEL MATTERS 


REGULAR REPORT 


NOVEMBER 20, 


1970 


1. Salary and Classification Review - 
Two Clerk II Positions, 
Engineering Department. 

The Director of Personnel Services reports as follows: 

"The Clerk II and III positions at Manitoba Yards were reviewed 
in 1968 and I recommended no change in salary or classification. 
The President of the Municipal and Regional Employees' Union 
did not concur with these recommendations which were subse- 
quently reviewed at the Joint Committee level. The Union as 
a result of the Joint Committee meeting on March 19, 1970, 
requested a review of two Clerk II positions in the Waterworks 
and Sewers Operations Branches, Sewer, Water and Sanitation 
Division, Engineering Department. 

(1) Mr. A.L. Gracie, Clerk II, Sewers Operations Branch 

The incumbent performs varied and moderately difficult clerical 
work under minimal supervision such as preparing work tickets 
for maintenance crews, completing time sheets and plotting, 
dragging, flushing and rodding reports. In addition, he is 
now responsible for costing capital jobs on a daily basis plus 
costing for the sewer relay program. These costing duties 
have been added to the Branch's responsibilities and the 
incumbent's costing functions take up a major portion of his 
time. Therefore, there has been an increase in the complexity 
of the work performed since the last audit and the duties and 
responsibilities of this position now fall substantially within 
Class Specification No. 025, Clerk III, Pay Grade 17, and I 
recommend that the position be so classified effective April 
1st, 1970. 

(2 ) Clerk II, Waterworks Operations Branch 

The work of this position involves the performance of a 
variety of repetitive clerical tasks of limited complexity 
such as maintaining standard office records, checking tally 
sheets for materials issued, screening incoming calls, 
providing information to the public and Waterworks personnel 
in the field. The work of this position falls substantially 
within Class Specification No. 023, Clerk II, Pay Grade 12, 
and I recommend no change in salary or classification. 

The estimated recurring annual cost of this proposal determined 
by the increase in the final step in the pay range at 1970 rates 
and including fringe benefits at 10% will be $1,848.00. 


Cont 


■d. 
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Rezoning - N/W Corner 12th Avenue & 
Lakewood Drive (Mid-City Motel) (cont'd) 

Mr. John Fowler was against the rezoning. The only way to 
keep control of the site is to leave it zoned RS-1. He 
felt that the existing utilities and improvements are 
insufficient for the population presently in the area. 
He felt the final development concept should be presented 
when the rezoning application is considered. 

Mr. Sid Shelton, Grandview Community Centre Association, 
was opposed to the proposal. He advised that the present 
traffic problems would just be increased with the new 
development. He felt there should be a guarantee that the 
developer meets the requirements if the rezoning is approved. 

Mrs. B. Goostrey, Lakeview United Church, advised that the 
congregation had no objection to the proposal. 

Mr. George Hibbert stated there are many different zones 
in the area, and felt that a housing policy should be 
established for the area. The schools will be overloaded. 
At present, the lunch room and music room are in the 
basement and there is no playground. 

Ms. Berta Fontana was against the proposal as she felt the 
schools are overcrowded now. 

Mr. Mel Lyon was against the proposal. He expressed 
concern about the proposed truck traffic and truck noise. 

Mrs. Lorna Lehti, was against the proposal. She felt that 
the rezoning would increase the problem of more than one 
family living in single family homes and duplexes and it 
would also increase traffic problems. 

Mrs. H. Rankin was opposed to the proposal. Mrs. Rankin 
advised that it is essentially a single family district 
and she is concerned about anything that takes away from a 
single family concept. 

Ms. Gloria Houssein was against the proposal. She felt 
that the single family rezoning should be retained. This 
is one area where you can find lots of green space and 
nice affordable single family homes. 

Mr. R. Youngberg noted that the current proposal, partly as 
a consequence of the excessive density in units/acre, has not 
responded to a number of critical design aspects. These will 
require further investigation in the preparation of a development 
permit application should the rezoning to RT-2 Two Family Dwelling 
District be approved. These concerns are as follows; 

(1) Lack of provision of adequate setback of dwelling units 
from East 12th Avenue (7 feet shown on current proposal) . 

(2) Poor dwelling unit design and orientation regarding 
sunlight, privacy and protection from noise. 

(3) Poor pedestrian/vehicular access to and location of 
underground, off-street parking spaces, with particular 
regard to the distance of parking from the westerly 
units and the resultant tendency for future residents 

to park on Semlin Drive. 

(4) Lack of unit diversity in that all proposed units 
contained 2 bedrooms. 

cont'd, . , . 
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Rezoning - N/W Corner 12th Avenue & 
Lakewood Drive (Mid-City Motel) (cont'd) 

(5) The relatively unbroken, long corridor created by the 
placement of units as proposed. 

(6) Lack of common open space on the westerly portion of 
the site and the insensitive relationship between 
open space and the underground parking with regard to 
landscaping. 

The Council noted that most of the delegationswere opposed 
to the rezoning of the site. 

MOVED by Aid. Harcourt, 

THAT the foregoing application of Mr. Michael Katz, Architect, 
to rezone the northwest corner of 12th Avenue and Lakewood Drive, 
be approved, and the Director of Planning be advised that Council 
would recommend a density of 30 units per acre and up to a maximum 
of 45 units for the total development, and the six concerns of the 
Director of Planning be met by the developer; 

FURTHER THAT the Director of Planning report back to Council 
on the scheme of development when submitted in the development 
permit application. 

- LOST 

(Aldermen Bellamy, Gibson, Marzari and Deputy Mayor 
Ford opposed) 

No further action was taken on this rezoning application. 


The Special Council adjourned at approximately 9:00 p.m. 


The foregoing are Minutes of the Special Council Meeting 
(Public Hearing) of May 25, 1978, ad^ted on June 13, 1978, 
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CITY OF VANCOUVER 

REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, May 30, 1978, in the Council Chamber, 
L oromencing at .;.00 p.m. 

PRESENT ; Mayor Volrich 

Aldermen Bellamy, Brown, Ford, Gibson, 
Harcourt, Kennedy, Marzari, 
Puil and Rankin 

ABSENT ; Alderman Gerard (Leave of Absence) 

CLERK TO THE COUNCIL; D.H. Little 


PRAYER 

The proceedings in the Council Chamber were opened with 
prayer. 


CONDOLENCES 

The Mayor noted the death on Friday, May 19, 1978, of 
Dr. Henry Bryson, Director of Permits and Licenses, and noted 
that Dr. Bryson joined the City in 19 4 8 and served as Director 
of Environmental Health Services until July, 1965, when he was 
appointed by Council to form a new department of Permits and 
Licenses. The Mayor stated that Dr. Bryson devoted himself 
tirelessly to the development of the new department, and its 
success today is a tribute to his effectiveness. 

A moment of silence was observed. 

The Mayor also noted the recent passing of Mr. Frank 
Stanzl, a construction contractor in the City, stating that 
his death is a great loss to the City of Vancouver. The 
Mayor advised he would be sending condolences to the family. 


'IN CAMERA' MEETING 

The Council was informed that there were matters to be 
considered 'In Camera' later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Marzari, 

THAT the Minutes of the following meetings be adopted; 

Regular Council (Except 'In Camera') - May 16, 1978 
Special Council (Public Hearing) - May 16, 1978 

Special Council (Court of Revision) - May 18, 1978. 

(Amended) 

MOVED by Aid. Puil in amendment, 
SECONDED by Aid. Harcourt, 

THAT the Minutes of the Regular Council meeting of 
May 16, 19 78, be amended to show Alderman Puil as opposed 
to the grant to the Vocational Counselling Service on 
page 15. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Gibson in amendment, 
SECONDED by Aid. Harcourt, 

THAT the Minutes of the Regular Council meeting of 
May 16, 19 78, be amended on page 7 with respect to Alderman 
Gibson's motion on Cedar Cottage N.I. P. Appropriations, by 
deleting the word "City's" in the third line and "of $13,326.28" 
in the following line. 

- CARRIED UNANIMOUSLY 
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Adoption of ninutes 
(cont'd) 


The motion of Alderman Bellamy, as amended, was put and 
CARRIED UNANIMOUSLY. 


Lighting for Television 
Coverage in Council Chamber 

Mr. Dave Looy of C.B.C. explained to Council the lighting 
in the Chamber this day is a demonstration of lighting levels 
necessary for television coverage of Council meetings and that 
the approximate cost of a permanent installation of the 
lighting would be $1,500.00. 

The Mayor and at least two members of Council expressed 
concern that the lighting levels were distracting and too 
bright. 


COmiTTEE OF THE WHOLE 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Rankin, 

THAT this Council resolve itself into Committee of the 
Whole, Mayor Volrich in the Chair. 

- CARRIED UNANIMOUSLY 


REPORT REFERENCE 

Harbour Park - Progress 
and Current Proposals 

The Council heard a report reference from representatives 
of two organizations which have proposals for the redevelopment 
of the Harbour Park site at the Georgia Street entrance to 
Stanley Park. 

Mr. W.D. Moore, President and Director of the B.C. Forest 
Foundation and Mr. D.G. Evans, with the assistance of their 
architect, spoke to their proposal for the development of a 
$6 million forest-related exhibit and public education centre 
and children's forest park on the Harbour Park site. 

Mr. J.J. Munroe of the International Woodworkers' 
of America, also a director of Foundation, spoke in support and a 
letter dated May 26, 1978, from the National Harbours Board was 
noted in approval. 

Council also heard representations from Mr. B. Prest, Mr. 
B. Guerin and Mr. D. Smith on behalf of the Vancouver Native 
Indian Development Village, who spoke to their brief dated 
May 26, 19 78, containing a proposal for the development of a 
native Indian village on the Harbour Park site. Details of the 
plan were explained by architect, Mr. A. Price. 

The Mayor advised he had received a telephone call and a 
letter from architect, Mr. A. Boyd, expressing interest in the 
site on behalf of another developer. 

A representative of the West End & Downtown Ratepayers' 
Association addressed Council referring to the Association's 
brief dated May 25, 1978, in which the Association questioned 
the wisdom of alienating such expensive City-owned property 
in perpetuity or for any long term, and suggesting that control 
should remain with the City or the Park Board. 


cont'd. . . . 
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REPORT REFERENCE (cont'd) 

Harbour Park - Progress 

and Current Proposals (cont'd) 

A represe ative r>f the Save the Entrance to Stanley Park 
Committee presented a brief dated May 30, 1978, (copy on file 
in the City Clerk's Office), which stated the Committee is opposed 
to preferential treatment to any economic or cultural group on the 
Harbour Park site and that a meadow/marina concept for the area 
should be investigated further by Council. 

Commissioner Ian Bain, Chairman of the Park Board, submitted 
a brief urging that Council defer any endorsation until the 
public has been canvassed, such canvassing to include displays 
and public information meetings and enquiring whether the City 
would agree that the development proposals could better be 
situated at alternate locations. 

Council had before it for consideration a Manager's report 
dated May 24, 19 78, in which the Director of Planning reports on 
the development proposals. Such report stated in summary: 

"PURPOS E 

This report is to bring City Council up-to-date with the work that has pro- 
ceeded from restO.utions adopted December 13, 1977 and to describe three cur- 
rent development proposals, namely the British Columbia Forest Centre, the 
Native Indian Development Village and the Harbour Ferries Marina. 

CO N 'SIDER ATION 

The Director of Planning submits the following for the consideration of Council: 

1. That Counci] hear submissions this day by the British Columbia Forest 
Centre Foundation and The Native Indian Development Village Society. 

2. That the British Columbia Forest Foundation and the Vancouver Native 
Indian Development Village Society be asked to determine whether joint 
use of the site is feasible. 

3. That Council seek the opinions of various public groups and the Board 
of Parks and Recreation before proceeding. 

4. That Counci] direct that the Director of Planning in conjunction with 
the City Engineer and the Director of Finance, report on the costs, 
benefits, financial implications and economic viability of each of the 
alternative development concepts; or 

as an alternative to (2), (3) and (4), Council may adopt (5) and (6). 

5. Tliat after hearing the submissions Council may: 

(i) Consider "approval in principle" or indication of preference 
for cither the British Columbia Forest Centre or the Native 
Indian Development Village proposal, or 

(ii) If proponents of the Forest Centre and Native Development Village 
are agreeable, consider combined institutional proposal including 
a marina, or 

(iii) Reject both institutional proposals in favour of a developed 
interim meadow/marina scenario. 

6. That the Director of Planning, Director of Finance and City Engineer 
be instructed to report back on implementation measures. 

7. That Counci] defer decision on the marina size and its method of operation 
until a future date subject to resolution of use and design of the land 
based development." 


cont'd. 
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REPORT REFERENCL; (cont'd) 


Harbour Park - Progress 

and Current Proposals (cont'd) 

The City Manager RECOMMENDS approval of the above points (1) and (7): 
(1) Hearing the delegations and receiving their submission. 
(7) Deferring decision on the marina. 

The City Manager submits for CONSIDERATION the choice between 

either (2), (3), (4), a procedure deferring a decision for further input 
from the public, the Parks Board and our officials; 

or (5) and (6), a procedure involving approval in principle now with 

report back on implementation measures. 


MOVED by Aid. Kennedy, 

THAT Council seek the opinions of various public groups 
and the Board of Parks and Recreation before proceeding. 

(Deferred) 

MOVED by Aid. Harcourt, 

THAT the foregoing motion of Alderman Kennedy be deferred 
pending administrative reports. 

- CARRIED 

(Alderman Ford opposed) 


MOVED by Aid. Kennedy, 

THAT Council direct that the Director of Planning, in 
conjunction with the City Engineer and the Director of Finance, 
report on the costs, benefits, financial implications and 
economic viability of each of the alternative development 
concepts. 

- CARRIED 

(Aldermen Marzari and Rankin opposed) 

The Mayor directed the City Engineer to report on traffic 
implications. 

MOVED by Aid. Ford in amendment, 

THAT the following words be added to Alderman Kennedy's 
motion: 


"and that the report be referred to the Standing Committee 
on Planning and Development at which time opinions of 
community groups could be heard by the Committee." 


- LOST 

(Aldermen Bellamy, Harcourt, Kennedy, Marzari, Pull, 
Rankin and the Mayor opposed) 
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CIVIC RECOGNITION - Mr. W. Orson Banfield 

At this point in the proceedings, former Alderman - Mr. 
W. Orson Banfield, was formally granted the Freedom of the 
City. Mayor Volrich paid tribute to Mr. Banfield 's service 
to the citizens of the City and presented him with an illuminated 
scroll, a gold medallion and a free parking plaque. Mr. Banfield 
responded in appreciation. 

Alderman Marzari presented a bouquet of flowers to Mrs. 
Banfield. 

(At this point in the proceedings. Alderman Kennedy left 
the meeting. ) 


The Council recessed at approximately 4:20 p.m., and 
following an 'In Camera' meeting in the Mayor's Office, 
reconvened in the Council Chamber at approximately 4:55 p.m. 
with the same members present with the exception of Alderman 
Kennedy . 


COMMUNICATIONS OR PETITIONS 

1. Request for Council Support in 
Opposition of Development of 
Neutron Bomb 


In a letter dated May 16, 1978, the British Columbia Peace 
Council requested to appear before Council to ask endorsation 
of the following proposed resolution: 

"Whereas the Neutron bomb represents a dangerous escalation 
of the nuclear arms race; 

Whereas it cannot be justified by the argument that it 
destroys only living beings and not installations; 

Whereas international security must be preserved by 
agreed disarmament by all countries; 

Whereas the Parliaments of four NATO nations. The Netherlands, 
Denmark, Norway and Iceland have passed resolutions rejecting 
the neutron bomb; 

Whereas the United Nations will hold a Special Assembly on 
Disarmament in May and June of 1978; 

Therefore be it resolved that the Vancouver City Council 
respectfully urge the Prime Minister and Parliament of 
Canada to oppose the deployment of the Neutron bomb by 
NATO and to ask President Carter to stop its production." 

MOVED by Aid. Harcourt, 

THAT the aforementioned resolution be endorsed. 


- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIONS (cont'd) 

2. 1978 Supplementary Capital Request 
Board of Parks and Recreation 

Council considered the following letter dated May 17, 1978, 
from the Board of Parks and Recreation: 


"At its meeting of May 2, 1978, City Council 
considered the Park Board 1978 Supplementary 
Capital Requests and resolved: 

"that the Park Board be requested to 
report back to Council on items to be 
included in their lump sum amount of 
$1,500,000 prior to proceeding with 
any projects . " 

The Park Board has reviewed the 1978 Capital 
Allocations within the prescribed $1,500,000 
funding limit and submit the attached Category 
Allocations for the information of Council 
Members . 

The Park Board will endeavour to integrate the 
$1,500,000 approved funding with all other 
existing funding opportunities to maximize 
public benefits throughout the system. How- 
ever, the funding limit will necessarily restrict 
many desired capital activities and result in 
the dropping of a number of proposed works. " 


MOVED by Aid. Harcourt, 

THAT the foregoing letter from 
Recreation be received. 

(The Category Allocations referred 
to in the above letter are on 
file in the City Clerk's Office) 


the Board of Parks and 

- CARRIED UNANIMOUSLY 


3. Proposed Provincial Urban 
Transit Authority 

Council had before it for consideration a letter dated 
May 26, 1978, from the Chairman of the Special Council Committee 
on the Disabled requesting Council urge the Minister of 
Municipal Affairs to include an advocate for the handicapped and 
elderly on the proposed Provincial Urban Transit Authority. 

MOVED by Aid. Ford, 

THAT City Council make representation to the Minister of 
Municipal Affairs accordingly. 

- CARRIED 

(Alderman Puil opposed) 


4. Job Opportunities 

Under date of May 26, 1978, the Chairman of the Special 
Council Committee on the Disabled, submitted the following 
letter: 

"At its meeting on May 1, 1978 the Special Council 
Committee on the Disabled considered a news release from 
UBCM regarding discussions which have occurred on 
unemployment levels, job creation and the Provincial 
Youth Employment Program for 1978 announced by the Provincial 
Government in February. 


cont'd. 
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COMMUNICATIONS OR PETITIONS (cont'd) 

Job Opportunities 
(cont'd) 


The UBCM Executive are preparing a submission to the 
Provincial Government on the creation of job opportunities 
and long term employment in municipalities and regional 
districts and are requesting opinions and suggestions from 
various Boards and Committees in this regard. 

Following discussion, the Committee resolved: 

"THAT City Council respond to the UBCM with 
suggestions for projects in which handicapped 
persons could be employed such as surveys and 
studies on 

- public building accessibility 

- street ramping 

- transportation 

and other matters pertaining to environmental 
improvements for handicapped persons." 

MOVED by Aid. Ford, 

THAT the Director of Social Planning prepare a report 
to Council along the lines requested in the letter to Council 
dated May 26, 1978, from the Chairman of the Special Council 
Committee on the Disabled, to assist the Council in taking • 
action on the Committee's request. 

- CARRIED UNANIMOUSLY 


5. I.e. B.C. Coverage for 
Taxi Drivers 


In a letter dated May 26, 1978, the Chairman of the 
Special Council Committee on the Disabled advised that the 
Committee, on May 1, 1978, resolved that Council request 
I.e. B.C. to include third person liability in Autoplan coverage 
for taxi drivers in order that taxi drivers may assist 
passengers between taxis and residences. 

MOVED by Aid. Ford, 

THAT City Council request I.C.B.C. to include third 
person liability in Autoplan coverage for taxi drivers for 
the purpose of assising passengers between taxis and residences. 



- CARRIED UNANIMOUSLY 


158 


Regular Council, May 30, 1978 8 

CITY MANAGER'S REPORTS 

A. MANAGER'S GENERAL REPORT 
MAY 26, 1978 

Works & Utility Matters 
(May 26, 1978) 

The Council considered this report which contains five 
clauses identified as follows: 

CI. 1: Energy Conservation Project 
CI. 2: Tender - Motor Graders 

CI. 3: Paving of Section of South By-Pass Through 

B.C. Hydro Lands 
CI. 4: Tender for Painting Steel Poles & Attachments 
CI. 5: Watermain Installations - 1978 Capital Budget 

Clauses 1, 2, 3 and 5 

MOVED by Aid. Gibson, 

THAT Clause 1 be received for information and the 
recommendations of the City Manager contained in Clauses 2, 
3 and 5 be approved. 

- CARRIED UNANIMOUSLY 

Tender for Painting Steel Poles 
& Attachments (Clause 4) 

MOVED by Aid. Gibson, 

THAT consideration of this Clause be deferred pending the 
hearing of delegations by Mr. J. Santos, J.S. Painting Co. Ltd., 
and Mr. G. Wiezoreck, West Coast Painting Co. Ltd., as requested. 

- CARRIED UIJANIMOUSLY 


CI. 

1: 

CI. 

2: 

CI. 

3: 

CI. 

4: 

CI. 

5: 

CI. 

6: 


Building & Planning Matters 
(May 26, 1978) 

The Council considered this report which contains six 
clauses identified as follows: 

Downtown Eastside N.I. P. - Improvements to 
Oppenheimer Park 

Mt. Pleasant N.I. P. - Skateboard Run Project 
on South China Creek Park 

Riley Park N.I. P. - Multi-Purpose Hard Surface 
Play Facility at Wolfe School 

D.P.A. - 3200 East 54th Avenue (Champlain Mall) 
Alleged Fourplexes - 2200 Block West 13th, West 
14th and West 15th Avenues 
Champlain Heights - Enclave 1 

Clauses 1, 3 and 4 

MOVED by Aid. Harcourt, 

THAT the recommendations of the City Manager contained in 
Clauses 1, 3 and 4 be approved. 

- CARRIED UNANIMOUSLY 

Mt. Pleasant N.I. P. - Skateboard Run 
Project on South China Creek Park 
(Clause 2) 

When considering this Clause, reference was made to a 
letter from Ms. Rosemary Brown, MLA, supporting this skate- 
board run project. 

MOVED by Aid. Harcourt, 

THAT the recommendation of the City Manager contained 
in this Clause be approved. 

- CARRIED UNANIMOUSLY 

cont'd. . . . 
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Board of Administration, November 20, 1970 (REGULAR PERSONNEL - 2 

Clause No, 1 (Cont'd.) 


The Comptroller of Accounts reports that the additional funds 
estimated at $1,385 for nine (9) months in 1970 are available 
within the 1970 Departmental budget. 

This report has been discussed with the Assistant City 
Engineer, Sewer, Water and Sanitation Division, and the 
Assistant Business Manager of the Municipal and Regional 
Employees' Union, both of whom concur herein." 

SUMMARY 



Present 

Proposed 

Effective 

Incumbent 

Classification 

Classification 

Date 

A.L. Gracie 

Clerk II 

Clerk III 

April 1, 


Pay Grade 12 

Pay Grade 17 

1970 


($422-502) Plus 

($526-629) Plus 



2 Pay Grades for 

2 Pay Grades for 



longer hours and 

longer hours and 



in lieu of rest 

in lieu of rest 



periods 

periods 


Vacant 

Clerk II 

No change 



Pay Grade 12 




($422-502) Plus 




2 Pay Grades for 




longer hours and 




in lieu of rest 




periods 




Your Board RECOMMENDS that the foregoing recommendations 
of the Director of Personnel Services be adopted. 
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CITY MANAGER'S REPORTS (cont'd) 

Building & Planning Matters 
(May 26, 1978) (cont'd) 

Alleged Fourplexes - 220 Block West 13th, 
West 14th and West 15th Avenues (Clause 5) 

MOVED by Aid. Rankin, 

THAT the City Manager explore the advisability of the 
City revising its by-laws to put more control on the design 
of single family housing. 

- CARRIED 

(Aldermen Bellamy, Brown and Puil opposed) 

MOVED by Aid. Puil, 

THAT the City Manager undertake a survey of a sample of 
recently-constructed pseudo duplexes within the City to find 
out how they are occupied, for report to Council. 

- CARRIED 

(Aldermen Ford, Marzari and Rankin opposed) 

Champlain Heights - Enclave 1 
(Clause 6) 


MOVED by Aid. Puil, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 


CI. 

1: 

CI. 

2: 

CI. 

3: 

CI. 

4: 

CI. 

5: 

CI. 

6: 

CI. 

7: 


Finance Matters 
(May 26, 1978) 

The Council considered this report which contains seven 
clauses identified as follows: 

Downtown Parking Corporation - Capital Expenditures 
Pedestrian Access through Pacific Centre Garage 
from Toronto-Dominion Bank Tower to Court House - 
Agreement Extension 

Alterations to Council Chamber - Public Address 
System 

Federal Employment Program Canada Works (Phase III) 
Investment Matters (Various Funds) April 1978 
Funding for Long Term Care Program 
Increasing Demand for Home Care Services 

Clauses 1 and 2 

MOVED by Aid. Puil, 

THAT the recommendations of the City Manager contained in 
Clauses 1 and 2 be approved. 

- CARRIED UNANIMOUSLY 

Alterations to Council Chamber - 
Public Address System (Clause 3) 

MOVED by Aid. Gibson, 

THAT Council authorize the City Engineer to improve the 
quality of the Council Chamber recording system by adding 
"voicegates" to the microphones at a cost of $1,000.00. 

- CARRIED 

(Aldermen Brown and Puil opposed) 

cont'd. . . , 
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CITY MANAGER'S REPORTS (cont'd) 

Finance Matters 
(May 26, 1978) (cont'd) 

Alterations to Council Chamber - 
Public Address System (cont'd) 

MOVED by Aid. Gibson, 

THAT Council authorize the City Engineer to improve the 
sound for the public area under the balcony in the Council 
Chamber at a cost of $5,500.00. 

- LOST 

(Aldermen Bellamy, Brown, Ford, Harcourt, Marzari, 
Puil, Rankin and the Mayor opposed) 

Federal Employment Program Canada 
Works (Phase III) (Clause 4) 

MOVED by Aid. Brown, 
THAT 

(a) The City participate in the Federal Employment Program 
Canada Works (Phase III) to a maximum of $115,000.00, 
the source of which will be contingency reserve. 

(b) The Standing Committee on Finance and Administration 
be authorized to select the proposals to be submitted 
to Job Creation and to establish priorities among the 
projects . 

(c) The City Engineer or his representative be authorized 
to sign the application forms and the agreement on 
behalf of the City and to make minor adjustments 
where required. 

- CARRIED UNANIMOUSLY 

Investment Matters (Various Funds) 
April 1978 (Clause 5) 

MOVED by Aid. Bellamy, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNAl^IMOUSLY 

Clauses 6 and 7 

MOVED by Aid. Gibson, 

THAT the recommendations of the City Manager contained 
in Clauses 6 and 7 be approved. 

- CARRIED UNANIMOUSLY 


Property Matters 
(May 26, 1978) 

The Council considered this report which contains twelve 
clauses identified as follows: 

Demolitions - 1937-39, 1943, 1949, 1953 West 2nd 
Avenue, 1897 Burrard and 2898 East 22nd Avenue 
Lease Assignment to B.C. Buildings Corporation 
Expropriation for Highway Purposes - Block bounded 
by Kaslo, Franklin, Pandora and Renfrew 
Rental Review Clause - Cafeteria and Lunch Room Lease 
City of Vancouver and C.N.I.B. (Caterplan Services) 
Removal of Building - 2743-45 Point Grey Road 
Rent Review - City-o\imed Lot - E/S 1400 Block Howe 
Rent Review - Commercial Drive Street End north of 
Powell 

Burrard Street Widening - Purchase of Portion of 
1795 West Broadway 


CI. 

1: 

CI. 

2: 

CI. 

3: 

CI. 

4: 

CI. 

5: 

CI. 

6: 

CI. 

7: 

CI. 

8: 


cont'd. 
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CITY MANAGER'S REPORTS (cont'd) 

Property Matters 

(May 26, 1978) (cont'd) 

CI. 9: Consent of Assignment of Lease - 802 Pacific 
CI. 10: Burrard Street Widening - Purchase of Portion of 

1720 and 1770 Burrard Street 
CI. 11: Rent Review - Dan Can Manufacturing Co. Ltd., 

260 Northern Street 
CI. 12: Extension Request - Agreement for Sale - N/S East 

Georgia between Jackson and Princess 

Clauses 1 to 11 inclusive 

MOVED by Aid. Harcourt, 

THAT Clause 1 be received for information and the 
recommendations of the Committee contained in Clauses 2, 3, 4, 
5, 6, 7, 8, 9, 10 and 11 be approved. 

- CARRIED UNANIMOUSLY 

Extension Request - Agreement for Sale 
N/S East Georgia between Jackson and 
Princess (Clause 12) ^^^^ 


The City Manager advised that the purchasers of this property 
have forwarded a cheque for the outstanding taxes and interest. 
In addition, they have requested an extension of the due date 
June 30, 1978, rather than June 19th as stated in the City Manager's 
report. 

MOVED by Aid. Rankin, 

THAT Council approve an extension of the due date on the 
installments to the City on the sale of Lot 30, Block 85, D.L.'s 
181 and 196, with interest payable on the outstanding principle 
at a rate of 12%, subject to payment in full of all amounts due 
to the City by June 30, 1978; 

FURTHER THAT, if the account remains unpaid at June 30, 
1978, the Director of Legal Services be authorized to immediately 
take whatever action may be necessary to protect the City's 
interests. 

- CARRIED UNANIMOUSLY 


B. Chinatown Historic Area Streetscape 
Improvement Project - Senior 
Government Financial Assistance 

MOVED by Aid. Ford, 

THAT this report of the City Manager dated May 23, 1978, 
be referred to the Heritage Advisory Committee to meet with the 
Chinatown Historic Area Planning Committee to prepare a 
satisfactory proposal. 

- CARRIED 

(Aldermen Bellamy, Harcourt, Puil and the Mayor opposed) 


C. Rezoning Application - N/W Corner 
67th Avenue and Hudson Street 

MOVED by Aid. Harcourt, 

THAT consideration of this Manager's report dated May 26, 
1978, be deferred pending the hearing of delegation by Mr. F.J. 
Collins, the applicant, as requested. 

- CARRIED UNANIMOUSLY 
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CITY MANAGER'S REPORTS (cont'd) 

D. Consent of Assignment of Lease 
Air Space over 1000 Block West 
Hastings Street 

MOVED by Aid. Brown, 

THAT the recommendation of the City Manager contained in 
this report dated May 25, 1978, be approved. 

- CARRIED UNANIMOUSLY 


COMMUNICATIONS OR PETITIONS (cont'd) 

6. City's Contribution to the 

Celebration of "Canada Week" 

Earlier in the proceedings. Council deferred consideration 
of a memorandum dated May 30, 1978, from the Mayor on the City's 
contribution to the celebration of "Canada Week". In his memo- 
randum, the Mayor recommended that Council approve allocation 
of a maximum of $7,000 to cover the costs of a theatre tent, 
scaffold seating, electrical power installation, etc. , opening 
ceremonies and reception. The Mayor further recommended that: 

(a) The Engineering Department provide appropriate street 
banners and flags in and around the entrances to 
Stanley Park. 

(b) The Police Department provide suitable motorcycle and/ 
or mounted escort in connection with the special train 
which will be circulating in the Park for the week. 

Mr. J. Pearkes of the Canada Day Committee addressed Council 
and explained that due to delays in obtaining Federal and 
Provincial funding, the Committee was unable to submit an earlier 
request to Council for funding. 

MOVED by Aid. Rankin, 

THAT Council approve the allocation of a maximum of $7,000 
to cover costs associated with "Canada Week" as outlined in the 
attachment to the Mayor's memorandum of May 30, 1978; 

FURTHER TI^AT 

(a) The Engineering Department provide appropriate street 
banners and flags in and around the entrances to 
Stanley Park; 

(b) The Police Department provide suitable motorcycle and/ 
or mounted escort in connection with the special train 
which will be circulating in the Park for the week. 

- CARRIED 

(Aldermen Brown and Marzari opposed) 
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STANDING COMMITTEE REPORTS 


13 


I. Report of Standing Committee 
on Planning and Development, 
May 18, 1978 

The Council considered this report which contains five 
clauses identified as follows: 

CI. 1: Monthly Status of Rezoning Applications 

CI. 2: Granville Street - Nelson to Granville Bridge 

Provision of Additional Litter Containers 
Cl. 3: Strathcona - Planning Process & City-owned Lands 

located West of Hawks between Prior and Malkin 
Cl. 4: Kingsway Task Force Study Report 
Cl. 5: The R.R.A.P. - Program Design Changes 

Clauses 1, 2, 3, 4 and 5 

MOVED by Aid. Harcourt, 

THAT the recommendations of the Committee contained in 
Clauses 1, 2, 3, 4 and 5 be approved. 

- CARRIED UNANIMOUSLY 


II. Report of Standing Committee 
on Community Services, 
May 18, 1978 

The Council considered this report which contains four 
clauses identified as follows: 


Cl. 1 

Cl. 2 

Cl. 3 

Cl. 4 


Boat Daycare Centre Property 

Fire By-law Upgrading - Hotel Vancouver 

1978 Spring Quarter Grants Report 

Gastown Residents' Association (Stanley and 

New Fountain Hotels) 


Clauses 1, 2 and 4 

MOVED by Aid. Rankin, 

THAT the recommendations of the Committee contained in 
Clauses 1, 2 and 4 be approved. 

- CARRIED UNANIMOUSLY 


1978 Spring Quarter Grants 
Report (Clause 3) 

MOVED by Aid. Rankin, 

THAT Council approve the following grants as recommended 
by the Committee, subject to any terms and conditions outlined 
by the Social Planning Department: 


Organization 


The Downtown Community Health 

(Downtown Eastside Food Store) 
Japanese Community Volunteers 
Kettle Friendship Society 
Canadian Wheelchair Sports Association 

B.C. Division 
Eastside Children's Place 
B.C. Coalition of the Disabled 
(Aid. Puil opposed) 


Lower Mainland Stroke Association 
Kitsilano Parent Participation Preschool 
Douglas Park Community Centre Handicapped 

Outreach Program 
B.C. Civil Liberties Association 
(Aid. Puil opposed) 


Committee ' s 
Recommendation 

$ 12,789 

11,496 
11,853 
8,333 

4,300 

4,510 for operating 
expenses, including 
rent, heat, light, 
telephone, postage, 
etc. 
11,143 
225 
5,313 

2,500 

cont'd. . . . 
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STANDING COmiTTEE REPORTS (cont'd) 


Report of Standing Committee 

on Community Services, 

May 18, 1978 (cont'd) 

1978 Spring Quarter Grants 
Report (cont'd) 

Organization Committee's 

Recommendation 


Vancouver Safety Council $ 2,500 to be applied 

(Aid. Puil opposed) to the Block 

Parent Program 
and the Adult 
Pedestrian Pro- 
gram 

Marpole Oakridge Area Council 315 

(Aid. Puil opposed) 
Franklin Community School Youth Program 2,980 

(Aid. Brown opposed) 
Mt. Pleasant Workshop and Re-employment 3,000 
Centre 

Champlain Villa Day Care Centre 2,247 

- CARRIED BY THE 
REQUIRED MAJORITY 


MOVED by Aid. Rankin, 

THAT recommendation B of the Committee contained in this 
Clause be received and recommendation C of the Committee be 
approved. 

- CARRIED UNANIMOUSLY 


It was agreed to defer item #14 (Chown Adult Day Care 
Centre) to later in the proceedings. See page 21 for Council 
action. 


III. Report of Standing Committee 
on Transportation, 
May 18, 1978 

The Council considered this report which contains two 
clauses identified as follows: 

CI. 1: Garbage Containers on City Lanes/Streets 
CI. 2: Arthur Laing Bridge 


Clauses 1 and 2 


MOVED by Aid. Bellamy, 

THAT the recommendations of the Committee contained in 
Clauses 1 and 2 be approved. 

- CARRIED UNAIIIMOUSLY 


IV. Report of Standing Committee 
on Finance & Administration, 
May 18, 1978 

The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Grant Request - AAP-KI-MEHFIL Cultural Society 
CI. 2: Fire Department - Staff 

CI. 3: Possible Sale of h Block at 2500 Block Franklin 
Street (Hastings Collective Parking Project) to 
J. Funaro 


cont'd. 
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Report of Standing Committee 
on Finance & Administration, 
May 18, 1978 (cont'd) 

Grant Request - AAP-KI-MEHFIL 
Cultural Society (Clause 1) 

MOVED by Aid. Brown, 

THAT the grant request of AAP-KI-MEHFIL be not approved. 

- CARRIED UNANIMOUSLY 

Fire Department Staff 
(Clause 2) 


MOVED by Aid. Brown, 

THAT the recommendations of the Committee contained in 
this Clause be approved. 

- CARRIED 

(Alderman Ford opposed) 

Possible Sale of h Block of 2500 Block 
Franklin (Hastings Collective Parking 
Project) to J. Funaro (Clause 3) 

It was agreed to defer consideration of this clause to 
later in the proceedings. See page 21 for Council's action. 


The Council recessed at approximately 6:10 p.m. to 
reconvene at 7:30 p.m. 


The Council reconvened at 7:30 p.m., with Mayor Volrich 
in the Chair and the following members present: 

PRESENT: Mayor Volrich 

Aldermen Bellamy, Brown, Ford, Gibson, 

Harcourt, Kennedy (following first 
delegation), Marzari, Puil and 
Rankin 

ABSENT: Alderman Gerard (Leave of Absence) 
CLERK TO THE COUNCIL: D.H. Little 


DELEGATIONS 

Night Flights - Vancouver 
International Airport 

Council on May 16, 1978, agreed to a request from Mrs. 
Wendy Turner to make representations on the matter of night 
flights from Vancouver International Airport. 

Mrs. Wendy Turner addressed Council and read from a brief 
previously circulated, in which she protested the plans of Air 
Canada and CP Air to schedule flights at Vancouver International 
Airport between midnight and 7:00 a.m. Mrs. Turner urged Council 
to request an immediate meeting in Vancouver with the Minister of 
Transport, Otto Lang, to discuss the whole problem of night flights 
at Vancouver International Airport. 

Mrs. Turner also referred to the following motion passed by 
Richmond Municipal Council at its meeting of May 23, 1978: 


cont'd. 
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DELEGATIONS (cont'd) 

Niglit Flights - Vancouver 
International Airport (cont'd) 

"THAT Richmond Council adopt a policy in which representatives 
of the community will be required on the Airport Noise 
Committee, and further that Mr. Otto Lang, Minister of 
Transport, be invited to a meeting of Council for discussion 
of the Richmond position on the following matters: 

(1) Airport noise 

(2) Night-hawk flights 

(3) Laing Bridge access 

(4) Third Runway." 

MOVED by Aid. Harcourt, 
THAT 

(a) Council request the Mayor to meet with the Hon. 
Otto Lang, Minister of Transport, to discuss the 
following matters: 

(i) Airport noise 

(ii) Night-hawk flights - Council's policy is that 

night flights should not 
be permitted 

(iii) Third runway - Council's policy is to oppose a 

third runway at Vancouver 
International Airport. 

(b) Council request the Hon. Otto Lang, Minister of 
Transport, to meet jointly with it and the Richmond 
Municipal Council on these matters. 

- CARRIED UNANIMOUSLY 

During consideration of this matter, it was suggested to 
Mrs. Turner that her group contact its local Member of Parliament 
and request that he raise questions in the House on this matter. 


At this point in the proceedings. Alderman Kennedy 
joined the meeting. 


1978 Cultural Grant Appeals 

In accordance with approved procedure, the following 
organizations made representation before Council to appeal 
Council's decisions on their grant applications: 

(a) Festival Concert Society 

Mr. J.J. Johannesen, Executive Director, read from his 
brief previously circulated in which the Society requested that 
Council approve an additional grant of $6,750 to assist the 
Society with its 'Sunday Coffee Concert Series'. 

The Mayor called for motions and none were put. Council 
took no further action on this request. 

(b) Axis Mime Theatre 

Mr. Bruce A. Ward, Funding Co-ordinator , Axis Mime Theatre, 
addressed Council and requested that the City approve a grant of 
$4,000 to the Society to cover the production costs of 'Heracles' 
to enable it to be presented during the International Theatre 
Festival for Young People. Council noted that the Social 
Planning Department had recommended a grant of $2,000 to this 
organization . 

cent ' d. . . . 
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DELEGATIONS (cont'd) 

1978 Cultural Grant Appeals 
(cont'd) 

Axis Mime Theatre 
(cont'd) 

MOVED by Aid. Rankin, 

THAT a grant of $2,000 be approved to the Axis Mime 
Theatre. 

- CARRIED BY THE 
REQUIRED MAJORITY 

(Alderman Puil opposed) 

(c) Pacific Cinematheque Pacifique 

The Mayor advised that Pacific Cinematheque Pacifique 
had withdrawn their grant appeal. 

(d) Sepia Players Society 

Mr. E.A. King addressed Council and requested that Council 
approve an additional grant of $5,000 to this Society to assist 
with expenses. 

MOVED by Aid. Bellamy, 

THAT an additional grant of $5,000 be approved to the 
Sepia Players Society. 

- LOST NOT HAVING 
RECEIVED THE 
REQUIRED MAJORITY 

(Aldermen Brown, Ford, Harcourt, Kennedy, Marzari, 
Puil and the Mayor opposed) 

MOVED by Aid. Rankin, 

THAT an additional grant of $2,500 be approved to the 
Sepia Players Society. 

- LOST NOT HAVING 
RECEIVED THE 
REQUIRED MAJORITY 

(Aldermen Brovm, Puil and the Mayor opposed) 

MOVED by Aid. Harcourt, 

THAT an additional grant of $2,000 be approved to the 
Sepia Players Society. 

- LOST NOT HAVING 
RECEIVED THE 
REQUIRED MAJORITY 

(Aldermen Brown, Puil and the Mayor opposed) 
No further action was taken on this grant appeal. 


Jericho Hangar No. 5 

Council on May 16, 1978, deferred consideration of a clause 
of the Community Services Committee's report dated May 4, 1978, 
on Jericho Hangar No. 5 to permit a delegation from the Studio 
Five Group. 

Council heard representations from Mr. D. Weston, Mr. Jim 
Lipkovits and Mr. Stephen Chittey on this matter. Mr. Weston 
of the.Ne Chi Zu Artists Guild stated his group supports Studio 
Five's request that the City lease Hangar 5 at Jericho Beach 
Park to it to create a community theatre and studio facility. 


cont ' d. 
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Jericho Hangar No. 5 
(cont'd) 


Mr. Jim Lipkovits read from a brief previously circulated 
in which the organization expanded on its proposal to create a 
high-use civic theatre called Studio Five in Hangar 5 at 
Jericho Beach. The brief listed a number of groups who have 
expressed interest in using the proposed theatre and gave 
assurance that the theatre would be booked solid for the 1979 
performing year. The brief also set forth the costs involved 
in renovating Hangar 5. 

Mr. Stephen Chittey read from a brief which was circulated 
supporting the request of the Studio Five Group and submitting 
letters of support from the Vancouver Symphony Society. 

MOVED by Aid. Brown, 

THAT Council communicate with the Provincial Government to 
determine if the uses proposed by the Pacific Aviation Museum 
and the Studio Five Group for Hangar No. 5 at Jericho Beacn 
meet the conditions of the lease on the Jericho Park site. 

- LOST 

(Aldermen Bellamy, Harcourt, Kennedy, Marzari, Puil, 
Rankin and the Mayor opposed) 

MOVED by Aid. Kennedy, 

THAT Council request the Park Board to meet with the City 
Manager, Director of Social Planning and representatives of the 
Studio Five Group to discuss the group's proposal for use of 
Jericho Hangar No. 5 for subsequent report to Council 

- CARRIED UNANIMOUSLY 


Wonder Rooms, 50 East Cordova Street 

Council on March 21, 1978, having considered a report of 
the City Manager advising that the operator of the Wonder Rooms, 
50 East Cordova Street, had been convicted of keeping a common 
bawdy house, resolved that the owners and/or operators of the 
Wonder Rooms appear before Council to show cause why their license 
should not be suspended. 

Mr. Syd Wong, son of the operator, Mr. Kong Wong, addressed 
Council on behalf of his father and referred to a brief previously 
circulated in which the operators will not, in the future, provide 
any more accommodation for couples who appear to be a prostitute 
and her client. The operators requested Council to permit them to 
continue to operate the Wonder Rooms and undertook to comply with 
the City regulations. 

Reference was made to a report which Council had received 
giving the current occupancy of this building. 

MOVED by Aid. Ford, 

THAT the business license of the Wonder Rooms, 50 East 
Cordova Street, be suspended for three months. 

- CARRIED 

(Aldermen Bellamy, Marzari, Puil and Rankin opposed) 

MOVED by Aid. Harcourt, 

THAT the Director of Social Planning be instructed to assist 
the residents of the Wonder Rooms with finding suitable alter- 
native accommodation. 


AMENOr 
SEE FAGE^f 


- CARRIED UNANIMOUSLY 


349 



BOARD OF ADMINISTRATION 


PERSONNEL MATTERS 

SUPPLEMENTARY REPORT NOVEMBER 27, 1970 

RE COMME NDAT I ONS 

1 . Vancouver City Hall Choristers 


The Director of Personnel Services reports as follows: 

"The Vancouver City Hall Choristers, in a letter dated 
November 20, 1970, are requesting a portion of two working 
days, on Tuesday, December 22nd and Wednesday, December 
23rd, 1970, to tour and perform in local hospitals. The 
Choir members are also performing during the evening at 
the hospitals. Some thirty-one members of the Civic staff 
are involved. 


RECOMMENDED that, as requested by the Vancouver City Hall 
Choristers, members of the Vancouver City Hall Choir 
participating in the tour of City Hospitals on Tuesday, 
December 22nd and Wednesday, December 23rd, 1970, be 
granted leave of absence from their duties for this 
purpose without loss of pay. " 

Your Board RECOMMENDS that the foregoing recommendation 
of the Director of Personnel Services be adopted. 

(Copies of letter dated November 20, 1970, from the Vancouver 
City Hall Choristers are circulated for the information of 
Council . ) 


2 i Extension of Leave of Absence Without Pay - 
L.H.J. Atkinson and D. Werlin, 

Officers of the Vancouver Civic Employees Union 

The Director of Personnel Services reports as follows: 

"A letter has been received from the Vancouver Civic Employees 
Union requesting an extension of leave of absence without pay 
from January 1, 1971, to December 31, 1971, for L.H.J. 
Atkinson (Garage) and D.L. Werlin (Sewers) for the purpose of 
performing their duties as officers of the Union. 

The Union further requests that should Mr. Atkinson or Mr. 
Werlin wish to return to their work with the City, prior to 
the expiry of the extension period, they will be permitted 
to do so provided that a reasonable advance notice is given. 


Cont ' d . 
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DELEGATIONS (cont'd) 

Angus Garage, 1155 Nicola 
Street - Demolition 


Council heard presentations from the following in the 
matter of the imminent demolition of the Angus Garage, 1155 
Nicola Street: 

Mr. Jonathan Parsons, 1421 Burnaby Street, spoke on 
behalf of the Corranittee to Save the Angus Garage. He 
suggested that Council consider designating the garage 
a heritage building, thus prohibiting its demolition. 
Mr. Parsons stated there are a number of artisans working 
out of the garage and the coach house and they would find 
it difficult to find comparable accommodation in the West 
End. 

Mr. Emery Barnes, MLA, also referred to the possible 
designation of the garage as a heritage building. He 
also questioned the need to develop this site for housing 
at the present time in view of the current economic 
conditions. He suggested that Council refer the matter 
to the Heritage Advisory Committee for consideration of 
heritage designation of this building. 

A representative of the West End Community Resources 
Advisory Board addressed Council and also indicated that 
it would be difficult for the current tenants of the 
garage and coach house to find suitable and alternative 
accommodation in the West End. 

Ms. Valerie Barrett, President, West End Tenants' 
Association, stated the Association is concerned that more 
and more of the houses which provide low-cost accommodation 
in the West End are being demolished to make way for higher 
priced accommodation. 

Council noted a memorandum from the City Clerk dated May 26, 
1978, which stated that the Heritage Advisory Committee had 
recently considered designation of the Angus Garage but had not 
considered it to be of heritage merit. The memo also advised 
that a demolition permit was issued to the Housing Corporation 
of B.C. on May 9, 1978. Attached to the City Clerk's memo was 
an extract from the Minutes of the Development Permit Board 
meeting held May 15, 1978, wherein the Board had moved that the 
application from the Housing Corporation of B.C. for a development 
permit to construct an apartment building containing 100 dwelling 
units on the site in question, had been approved subject to 
certain conditions. 

MOVED by Aid. Rankin, 

THAT Council request the Provincial Government to designate 
the Angus Garage, 1155 Nicola Street, a heritage building. 

- LOST 

(Aldermen Bellamy, Brown, Gibson, Harcourt, Kennedy, 
Puil and the Mayor opposed) 
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DELEGATIONS (cont'd) 

Rezoning Application - S/S Franklin 
between Renfrew & Kaslo and 192 feet 
along Hastings Street 

Council on March 21, 1978, agreed to the request of the 
developer of this site to appear as a delegation when the 
relevant report was before Council. 

Council had before it a report of the Standing Committee 
on Planning and Development dated May 18, 1978, in which the 
Committee submitted the following recommendations for Council's 
consideration : 

"A. That the application be not approved. 

B. That consideration could be given to a well-designed 
hotel and residential development proposal (including 
the provision of off-street parking) , in accordance 
with the design guidelines attached as Appendix F, 
in the report of the Director of Planning dated May 11, 
1978, under a new CD-I Comprehensive Development 
District rezoning application which either encompasses 
the present site, or all the lands in the block bounded 
by Hastings, Kaslo, Franklin and Renfrew Streets." 

Mr. A. Waisman, architect, applicant on behalf of the 
developer, addressed Council and requested that Council approve 
the application as submitted. By means of sketches, Mr. Waisman 
reviewed the proposed development for Council's information. 

The Director of Planning outlined the reasons why he was 
recommending that the developer redesign this project. 

MOVED by Aid. Brown, 
THAT 

(a) The application be not approved; 

(b) Consideration could be given to a well-designed hotel 
and residential development proposal (Including the 
provision of off-street parking) , in accordance with 
the design guidelines attached as Appendix F, in the 
report of the Director of Planinng dated May 11, 1978, 
under a new CD-I Comprehensive Development District 
rezoning application V7hich either encompasses the 
present site, or all the lands in the block bounded by 
Hastings, Kaslo, Franklin and Renfrew Streets. 

- LOST 

(Aldermen Bellamy, Ford, Gibson, Harcourt, Kennedy, 
Marzari and the Mayor opposed) 

MOVED by Aid. Bellamy, 

THAT the Director of Planning be instructed to refer this 
application direct to a Public Hearing. 

- CARRIED 


(Aldermen Brown, Puil and Rankin opposed) 
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DELEGATIONS (cont'd) 

Kiwassa N.I. P. Committee 
Request for Funds 

Council on May 2, 1978, agreed to a delegation from the 
Kiwassa N.I. P. Committee on its request for extra funding from 
the Supplementary Capital Budget. 

Mr. Wayne Simonson addressed Council and circulated figures 
relevant to the Kiwassa N.I. P. Committee's request for extra 
funding. This additional funding is required for curbs, paving, 
sidewalks, street lighting and tree planting in the Kiwassa area. 
The total amount of additional funding requested is $47,500.00 

It was drawn to the delegation's attention that a report from 
the City Manager on the matter of additional funding in all of the 
City's N.I. P. areas will be before the Standing Committee on 
Finance and Administration within the next two weeks. Mr. Simonson 
indicated that he was aware of this but the N.I. P. Committee consid- 
ered it necessary that Council be made aware of its request at this 
time . 

MOVED by Aid. Brown, 

THAT the request of the Kiwassa N.I. P. Committee for additional 
funding be referred to the Standing Committee on Finance and 
Administration for consideration when the report on N.I. P. Additional 
Funding - 1978 Supplementary Capital Budget is before it. 

- CARRIED UNANIMOUSLY 


STANDING C0I4MITTEE REPORTS (cont'd) 

Report of Standing Committee 

on Community Services, 

May 18, 1978 (cont'd) 

1978 Spring Quarter Grants 
Report (cont'd) 

Earlier this day. Council deferred consideration of item 
#14 contained in this clause. 

MOVED by Aid. Rankin, 

THAT a grant of $2,770 or one-third of the applied for 
amount be approved to the Chown Adult Day Care Centre pending 
completion of the Ministry of Human Resources' review of existing 
City adult day care programs 

- LOST NOT HAVING 
RECEIVED THE 
REQUIRED MAJORITY 

(Aldermen Brown, Puil and the Mayor opposed) 


Report of Standing Committee 
on Finance & Administration, 
May 18, 1978 (cont'd) 

Possible Sale of h Block at 2500 Block 
Franklin Street (Hastings Collective 
Parking Project) to J. Funaro (Clause 3) 

When considering this clause. Council noted a report from 
the City Manager dated May 26, 197 8, detailing the recommended 
procedure should Council approve a survey of the legal property 
owners of the Hastings Collective Parking Project. In addition, 
the report recommended that up to $1,000 be appropriated from 
contingency reserve to defray the cost of the survey. 
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Report of Standing Committee 
on Finance & Administration, 
May 18, 1978 (cont'd) 

Possible Sale of h Bj-ock at 2500 Block 
Franklin Street (Hastings Collective 
Parking Project) to J. Funaro (cont'd) 

MOVED by Aid. Brown, 

THAT recommendation A of the Committee contained in 
this Clause be approved; 

FURTHER THAT the recommendations of the City Manager 
contained in his report dated May 26, 1978, be approved. 

- CARRIED 

(Alderman Rankin opposed) 

MOVED by Aid. Brown, 

THAT recommendation B of the Committee contained in 
this Clause be approved. 

- CARRIED 

(Aldermen Kennedy, Puil and Rankin opposed) 


G.V.R.D. Matters 

There were no comments with respect to G.V.R.D. matters 
insofar as the Regional District meeting for Wednesday, May 
31, 1978, is concerned. 


COmiTTEE OF THE WHOLE 

MOVED by Aid. Harcourt, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Puil, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


BY-LAWS 


1. BY-LAW TO ATIEND BY-LAW NO. 3575, 

BEING THE ZONING AND DEVELOPMENT 
BY-LAW 


MOVED by Aid. Harcourt, 
SECONDED by Aid. Puil, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNAI^IMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 


cont'd 
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DY-LAWS (cont'd) 

BY-LAW TO AI4L;ND BY-LAW NO. 3575, 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW (conf d) 


MOVED by Aid. Harcourt, 
SECONDED by Aid. Puil, 

THAT in the definition of Apartment in Schedule 1, the 
phrase "Town House" be amended to read as one word, i.e. 
"Townhouse" . 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Puil, 

THAT the By-law, as amended, be given second and third 
readings and the Mayor and City Clerk be authorized to sign 
and seal the By-law. 

- CARRIED UNANIMOUSLY 


2. BY-LAW TO AMEND BY-LAW NO. 3575, 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW; CD-I BY-LAW NO. 5016; AND 
OFFICIAL DEVELOPMENT PLAN BY-LAWS 
NOS. 4891 AND 4912 


MOVED by Aid. Harcourt, 
SECONDED by Aid. Puil, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Puil, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARl^IED UNANIMOUSLY 


3. BY-LAW TO AMEND BY-LAW NO. 

4450, BEING THE LICENSE BY-LAW 
(Self-Serve Gasoline Station at 
7006 Victoria Drive) 


MOVED by Aid. Harcourt, 
SECONDED by Aid. Bellamy, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Bellamy, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 


- CARRIED UNANIMOUSLY 
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4. BY-LAW TO CONTRACT A DEBT BY THE ISSUE AND SALE 
OF DEBENTURES IN THE AGGREGATE PRINCIPAL AMOUInIT 
OF $54,580.96 IN LAWFUL MONEY OF CANADA FOR 
CERTAIN STREET AND LANE LIGHTING PROJECTS 
CONSTRUCTED AS LOCAL IMPROVEMENTS AND FOR IMPOSING 
AN ANNUAL SPECIAL RATE ON REAL PROPERTY SPECIALLY 
BENEFITED BY SUCH LOCAL IMPROVEMENTS 


MOVED by Aid. Brown, 
SECONDED by Aid. Marzari, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNAInIIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Brown, 
SECONDED by Aid. Marzari, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UlIAHIMOUSLY 


5. BY-LAW TO CONTRACT A DEBT BY THE ISSUE AMD SALE 
OF DEBENTURES IN THE AGGREGATE PRINCIPAL Af-IOUNT 
OF $48,289.04 IN LAWFUL MONEY OF CANADA FOR 
CERTAIN UNDERGROUND WIRING PROJECTS CONSTRUCTED 
AS LOCAL IMPROVEMENTS AND FOR IMPOSING AN AInINUAL 
SPECIAL RATE ON REAL PROPERTY SPECIALLY BENEFITED 
BY SUCH LOCAL IMPROVEMENTS 


MOVED by Aid. Brown, 
SECONDED by Aid. Marzari, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Brown, 
SECONDED by Aid. Marzari, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 
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BY-LAWS (cont'd) 

6. BY-LAW TO CONTRACT A DEBT BY THE ISSUE AND SALE 
OF DEBENTURES IN THE AGGREGATE PRINCIPAL AMOUNT 
OF $1,069,297.21 IN LAWFUL MONEY OF CANADA FOR 
CERTAIN PAVEMENT, CURB AND GUTTER, LANE PAVEMENT, 
SPEED DETERRENT BUMP AND SIDEWALK PROJECTS 
CONSTRUCTED AS LOCAL IMPROVEMENTS AND FOR IMPOSING 
AN ANNUAL SPECIAL RATE ON REAL PROPERTY SPECIALLY 
BENEFITED BY SUCH LOCAL IMPROVEMENTS 


MOVED by Aid. Brown, 
SECONDED by Aid. Marzari, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments , it was 

MOVED by Aid. Brown, 
SECONDED by Aid. Marzari, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


MOTIONS 

A. Allocation of Land for Lane Purposes 
(East 2.5' of Lot 4, West Part of 
D.L. 743, Plan 1451) 


MOVED by Aid. Bellamy, 
SECONDED by Aid. Karcourt, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for lane purposes, the following described lands: 

East 2.5 feet of Lot 4, West part of District Lot 
743, Plan 1451; 

A14D WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes, and declared to form and constitute portions of 
lane. 

- CARRIED UNANIMOUSLY 

B. Allocation of Land for Lane Purposes 
(East 10' of Lot 14, Block 1 of 
Blocks 11 to 13, D.L. 52, Plan 1752) 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Harcourt, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for lane purposes, the following described lands: 

East 10 feet of Lot 14, Block 1, of Blocks 11 to 
13, District Lot 52, Plan 1752; 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes, and declared to form and constitute portions of 
lane. 

- CARRIED UNANIMOUSLY 
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MOTIONS (cont'd) 

1. Greater Vancouver Information 
and Referral Service 


MOVED by Aid. Gibson, 
SECONDED by Aid. Ford, 

THAT Council purchase from the Greater Vancouver Information 
and Referral Service, for distribution, 500 copies of its 
publication 'Directory of Services' at a cost of $13.00 per copy. 

(Amended) 

Alderman Gibson requested and received permission to amend 
his motion to read as follows: 

MOVED by Aid. Gibson, 
SECONDED by Aid. Ford, 

THAT Council purchase from the Greater Vancouver Information 
and Referral Service, for distribution, 260 copies of its 
publication 'Directory of Services' at a cost of $25.00 per copy. 

- CARRIED 

(Aldermen Brown, Kennedy, Puil and the Mayor opposed) 

(Underlining denotes 
amendment) 


2 . Heritage Officer 

MOVED by Aid. Kennedy, 
SECONDED by Aid. Puil, 

THAT WHEREAS the City Council, through its Finance 
Committee, has been labouring for some time with departments 
with a view to effecting economies wherever possible; 

AND WHEREAS some departments, including the Planning 
Department, are required to report to Council with respect to 
budget reductions; 

AND WHEREAS the Council has been endeavouring to maintain 
taxes at as low a point as possible, and to a large extent 
succeeded this year; 

AND WHEREAS, contrary to the above, the Council on May 2, 
1978, passed the following motion: 

"THAT approval be given to the position of a Heritage 
Officer for the purpose described in the Heritage 
Advisory Committee's letter of April 27, 197 8, at an 
estimated cost of $13,88 3, charged to Contingency 
Reserve, and that auto allowance be provided if required."; 

AND WHEREAS the foregoing action of Council will result in 
an additional expenditure for 1978 of $13,883, without any 
reference to possible support staff; 

THEREFORE BE IT RESOLVED THAT the aforementioned resolution 
of Council dated May 2, 1978, be rescinded. 

- LOST NOT HAVING 
RECEIVED THE 
REQUIRED MAJORITY 

(Aldermen Bellamy, Brown, Ford, Gibson, Harcourt, 
Marzari and Rankin opposed) 


cont 'd. 
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MOTIONS (cont'd) 

Heritage Officer 
(cont'd) 


MOVED by Aid. Puil, 
SECONDED by Aid. Kennedy, 

THAT consideration of the foregoing motion be deferred 
to the next full meeting of Council. 

- LOST 

(Aldermen Bellamy, Brown, Ford, Gibson, Harcourt, 
Marzari and Rankin opposed) 

The motion to defer having lost, the motion of Alderman 
Kennedy, seconded by Alderman Puil, was put and LOST NOT 
HAVING RECEIVED THE REQUIRED MAJORITY. 


The Council adjourned at approximately 11:30 p.m. 


The foregoing are Minutes of the Regular Council Meeting 
of May 30, 1978, adopted on June 13^1978. 
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MANAGER'S REPORT 

May 24, 1978 

TO: Vancouver City Council 

SUBJECT: Harbour Park - Progress & Current Proposals 

CLASSIFICATION: Recommendation and Consideration 

The Director of Planning submits the following report which in summary states: 
"PURPOSE 

This report is to bring City Council up-to-date with the work that has pro- 
ceeded from resolutions adopted December 13, 1977 and to describe three cur- 
rent development proposals, namely the British Columbia Forest Centre, the 
Native Indian Development Village and the Harbour Ferries Marina. 

CONSIDERATION 

The Director of Planning submits the following for the consideration of Council: 

1. That Council hear submissions this day by the British Columbia Forest 
Centre Foundation and The Native Indian Development Village Society. 

2. That the British Columbia Forest Foundation and the Vancouver Native 
Indian Development Village Society be asked to determine whether joint 
use of the site is feasible. 

3. That Council seek the opinions of various public groups and the Board 
of Parks and Recreation before proceeding. 

4. That Council direct that the Director of Planning in conjunction with 
the City Engineer and the Director of Finance, report on the costs, 
benefits, financial implications and economic viability of each of the 
alternative development concepts; or 

as an alternative to (2), (3) and (4), Council may adopt (5) and (6). 

5. That after hearing the submissions Council may: 

(i) Consider "approval in principle" or indication of preference 
for either the British Columbia Forest Centre or the Native 
Indian Development Village proposal, or 

(ii) If proponents of the Forest Centre and Native Development Village 
are agreeable, consider combined institutional proposal including 
a marina, or 

(iii) Reject both institutional proposals in favour of a developed 
interim meadow/marina scenario. 

6. That the Director of Planning, Director of Finance and City Engineer 
be instructed to report back on implementation measures. 

7. That Council defer decision on the marina size and its method of operation 
until a future date subject to resolution of use and design of the land 
based development." 

The City Manager RECOMMENDS approval of the above points (1) and (7) : 
(1) Hearing the delegations and receiving their submission. 
(7) Deferring decision on the marina. 

The City Manager submits for CONSIDERATION the choice between 

either (2) , (3) , (4) , a procedure deferring a decision for further input 
from the public, the Parks Board and our officials; 

or (5) and (6) , a procedure involving approval in principle now with 

report back on implementation measures. 


FOR COUNCIL ACTf^M crp PAGE(S) .] 53d^ 






Board of Administration, November 27, 1970 ...(SUPPLEMENTARY PERSONNEL 
Clause No. 2 (Cont'd.) 


It is therefore recommended that Mr. L.H.J. Atkinson and 
Mr. D.L. Werlin, Officers of the Vancouver Civic Employees 
Union, be granted an extension of leave of absence without 
pay from January 1, 1971, to December 31, 1971, for the 
purpose of performing their duties as Officers of the Union, 
and should Mr. Atkinson or Mr. Werlin wish to return to 
their work with the City, prior to the expiry of the exten- 
sion period, they will be permitted to do so provided that 
a reasonable advance notice is given." 


Your Board RECOMMENDS that the foregoing recommendation 
of the Director of Personnel Services be adopted. 


******** 
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STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


MAY 18, 1978 


A meeting of the Standing Committee of Council on Planning 
and Development was held in the No. 2 Committee Room, Third Floor, 
City Hall, on Thursday, May 18, 1978 at approximately 1:30 p.m. 


PRESENT 


Alderman Harcourt, Chairman 
Alderman Brown 
Alderman Kennedy 
Alderman Puil 


ABSENT 


Alderman Gibson 


CLERK TO THE 
COMMITTEE 


M. L. Cross 


CONSIDERATION 


1. Rezoning Application South Side of Franklin St. between 
Renfrew and Kaslo Streets & 192 feet along Hastings St. 

The Committee considered a report of the City Manager dated 
May 11, 1978 forwarding a report of the Director of Planning 
dated May 11, 1978 (copies circulated) . 

The report states that an application has been received 
from A. H. Waisman, Architect, to amend Zoning and Development 
By-law No. 3575, whereby the properties along the south side of 
Franklin Street and 192 feet (58.522 metres) along Hastings Street, 
between Renfrew and Kaslo Streets, would be rezoned from C-2 and 
RS-1 to CD-I for the purpose of constructing 24 townhouses and 
155 room hotel with restaurants, meeting rooms and pub, along 
with retail space. 

The site consists of the entire south side of Franklin 
Street, between Renfrew and Kaslo Streets (9 lots zoned RS-1, 
4 lots zoned C-2) and 4 lots along Hastings Street (zoned C-2) . 
The site area is 2.27 acres including the City lane proposed to 
be closed by the applicant. 

The purpose of the application is to permit a comprehensive 
development joining two already commercially zoned areas to allow 
for a continuous hotel development, utilisation of underground 
areas for hotel uses and parking, and the development of low 
density multiple residential development on currently RS-1 zoned 
land . 

It is the position of the Director of Planning that the 
proposal submitted with this application does not adequately 
accommodate the possible development of the remaining C-2 pro- 
perties in the 2800 block Hastings Street, nor represent an 
appropriate massing in relation to Hastings Street or the corner 
of Hastings and Renfrew Streets, and therefore does not represent 


cent 'd 


180 


Part Report to Council 
Standing Committee of Council 
on Planning and Development 

May 18, 1978 Page 2 

Clause No. 1 continued : 

a satisfactory form of development. The proposed hotel structure 
dominates the adjacent C-2 sites and imposes unnecessarily on 
their right to develop. The long dominant building also imposes 
on the privacy, light and nature of the residential portion of 
the site. 

While it may be appropriate to develop the site comprehensively 
for hotel and residential use, the applicant has been given suf- 
ficient opportunity to revise the proposed development but has 
chosen to proceed with the present scheme, against the advice of 
the Director of Planning. Bearing in mind the substantial work 
undertaken on the current application, any revised scheme should 
be submitted with a new rezoning application and processing fee. 
Therefore the Director of Planning recommends that the applica- 
tion be not approved, noting that a significantly revised appli- 
cation could be considered at any time. 

Mr. R. Spaxman, Director of Planning, outlined in detail 
the Planning Department's analyses of the proposed hotel develop- 
ment noting that there are a number of development concerns that 
the Planning Department has expressed to potential applicants . 

- That a hotel use in this location is appropriate and such 
a development could be considered under a CD-I rezoning 
to allow greater flexibility than presently afforded 
under the present C-2 zoning , 

- The proposed development must be compatible with both 
the commercial character of Hastings Street and the 
residential community to the north. 

- That an alternate form of residential development could 
be considered for the south side of Franklin Street under 

a CD-I rezoning application, provided the proposed develop- 
ment was compatible with the existing residential community. 

- That the remaining C-2 commercial properties in the block 
should either be accommodated or incorporated in any re- 
development proposal to ensure a compatible relationship 
of both use and form of development. 

In summary Mr. Spaxman noted that the Planning Department 
is sympathetic to a well-designed hotel and residential develop- 
ment on these lands which clearly shows the benefits of the 
flexibility offered through the CD-I Comprehensive Development 
District. Any development proposal should account for the future 
development of the remaining commercial properties in the block 
and the character of the single- family residential neighbourhood 
to the north . 

The proposed development submitted with this application 
does not adequately accommodate the possible development of the 
remaining C-2 properties in the 2800 block Hastings Street, nor 
represent an appropriate massing in relation to Hastings Street 
or the corner of Hasting and Renfrew Streets, and therefore does 
not represent a satisfactory form of development. 


cont 'd 
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Clause No. 1 continued : 

Mr. Spaxman noted alternative actions which could be con- 
sidered : 

a) Refer the application directly to a Public Hearing for consideration. 
The Director of Planning cannot support this alternative for the 
reasons noted in the report. 

b) Refer the application to a Public Hearing on the condition that the 
applicant first prepares revised plans in accordance with the design 
guidelines attached in Appendix F and to the satisfaction of the 
Director of Planning. The Applicant has been given sufficient 
opportunity to revise the proposed development but has chosen to 
proceed with the present scheme, against the recommendation of the 
Director of Planning. 


c) Refuse the application without referral to a Public Hearing but 
noting that a significantly revised application could be 
considered at any time under a new rezoning application. 
Design guidelines attached as Appendix F should be considered 
in preparing a new proposal. This alternative is recommended 
to Council to achieve a suitable form of development following 
normal rezoning procedures. 


^) Refuse the application without referral to a Public Hearing noting 
that a similar rezoning application may not generally be considered 
by Council for a period of one year. 

Mr. R. C. Boyes, Deputy City Engineer, advised that the 
City Engineer could not support the closure of the existing lane 
as proposed by the applicant without provision for connected 
service access to the remaining properties in the block. A 
diversion of the existing lane to the north onto Franklin Street 
may be acceptable, but the Director of Planning has concerns about 
a redirection of traffic onto a residential street. 

With respect to parking the City Engineer agrees that there 
should be a minimum of 77 off-street parking spaces above the 
normal By-law requirements. This would be consistent with a 
33% increase approved by Council when considering a previous 
rezoning application. 

Mr. A. Waisman, Architect, with the aid of perspective 
drawings outlined the proposed hotel development and submitted 
a memorandum dated May 17, 1978 to the members of the Committee 
(copy circulated) . He noted the developer is prepared to provide 
extra parking. Mr. Waisman urged the Committee to recommend to 
Council that the proposal be referred to Public Hearing. 

After a lengthy discussion a tie vote resulted and the 
following is put forward for 

CONSIDERATION 

A. THAT the application be not approved. 


cont ' d 
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Clause No. 1 continued : 

B. THAT consideration could be given to a well designed 
hotel and residential development proposal (including 
the provision of off-street parking) , in accordance 
with the design guidelines attached as Appendix F, 
in the report of the Director of Planning dated May 11, 
1978, under a new CD-I Comprehensive Development 
District rezoning application which either encompasses 
the present site, or all the lands in the block 
bounded by Hastings, Kaslo, Franklin and Renfrew 
Streets . 


(Aldermen Harcourt and Kennedy wished to be recorded as 
opposed . ) 

The meeting adjourned at approximately 3:45 p.m. 


* * * * * 


FOR COUNCIL ACTION SEE PAGE(S) . /.20, 
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MANAGER'S REPORT, MAY 26, 1978 (WORKS: Al - 1) 


WORKS & UTILITY MATTERS 

INFORMATION 

1 , Energy Conservation Project 

The Director of Permits and Licenses reports as follows: 

"A letter dated May 3, 1978 has been received from the Board of 

Parks and Recreation, noting that the Board resolved that City Cotmcil be 
requested to include the Park Board buildings and facilities in the energy use 
study, with assurance of full cooperation from the Board and staff. 

On February 14, 1978 Council approved the implementation of an energy 
conservation program which included the establishment of a temporary position 
of Energy Conservation Officer. To achieve the aims of the program, especially 
with regard to the achievement of a 5% decrease in energy consumption, a very 
intensive and concentrated effort by the various personnel involved will be 
required. 

The concerns and cooperation expressed in the request from the Board of 
Parks and Recreation are recognized and appreciated, however at this time it 
appears unlikely that the Energy Conservation Officer will be able to devote 
sufficient time to Park Board buildings to make a significant contribution. 
It is suggested that after a few months of experience in the program by the 
Energy Conservation Officer the matter should be given further consideration." 

The City Manager submits the foregoing report of the Director of Permits 
and Licenses for Council's INFORMATION. 

RE COMMENDAT ION 

2 . Tender No. 3 5-78-1 - Motor Graders 
The City Engineer and Purchasing Agent report as follows : 

"Tenders for the above were opened on March 13, 1978 and referred to the City 
Engineer and Purchasing Agent for report. 

A working copy of the tabulation is on file in the office of the Purchasing Agent. 
Bid numbers refer to the order of the bids in ascending order of price. Local content 
does not change the order of the bids. 

Funds for thiS purchase are provided in the 1977 Equipment Replacement Account. 

This tender called for two sizes of motor graders. Item 1, is for a 90 H.P. 
machine and Item 2, for a 125 H.P. machine. The bidders were advised that either 
two Item 1 Motor Graders would be purchased or one of each may be purchased. The 
amount of road grading work in the City is continually being reduced due to the 
increased number of curbed and paved streets and paved back lanes. 

The larger Grader was called for to appraise the value of using this machine for 
a dual purpose. Hiat is, to carry a compactor crusher used to prepare oiled back 
lanes for re-oiling. However, it was decided that the extra cost of the larger 
Grader (capital cost and operating and maintenance costs) does not justify the limited ' 
use we would make of this large grader compactor crusher combination. Therefore, 
it is our recommendation that two smaller graders be purchased which will provide 
the maneuverability required plus a lower operating and maintenance cost. 

ITEM 1-90 H.P. MOTOR GRADER 

Four bids were received for this item. The tender called for a 90 H.P. machine 
with short turning radius to provide the required maneuverability to negotiate 
our narrow back lanes in the minimum amount of turning space. 
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Bid No. 1 from Cypress Equipment Ltd. for a Champion Model 720 (at $59 763) does not 
meet the following specifications; 

the turning radius offered is 35 feet instead of a maximum 20 feet as 
specified. 

the interior and exterior sound levels are not within specifications. 

the hydraulic oil temperature can exceed 160° F and no oil cooler was 
offered as specified. 

Bid No. 2 from Coast Tractor and Equipment Ltd. for a John Deere Model JD 570A 
meets specifications and is acceptable. In addition to the sound level 
specifications specified, we requested an option for additional sound level 
reduction. Bid No. 2 offered an additional sound level package at $525.00. 
This is a factory installed package which will reduce exterior noise levels from 
84 dbA to 78 dbA and in turn reduce in-cab noise below the level where Workers' 
Compensation Board require the employee to use personal ear protection. Our 
experience indicates that we cannot produce exterior sound level reductions in 
this order at the $525.00 cost quoted. We are therefore recommending acceptance of 
this additional sound level package option. 

Also, it should be noted that Bid No. 3 from Finning Tractor for a Caterpillar 
Model 120 G (at $73 495.00) offered a guaranteed maintenance contract over a 
five year or 7500 operating hour period. When tibe total costs are compared, 
capital cost, interest, operating and maintenance. City ownership and maintenance 
will provide the lower overall cost. 

The City Engineer and Purchasing Agent reccxnnend acceptance of the low bid to 
meet specifications, Bid No. 2, from Coast Tractor and Equipment Ltd. for two 
John Deere Model JD 570A Motor Graders at a total price of $130 010.50 
($64 480.25 each plus $525.00 each of special sound package) plus 5% Provincial 
Sales Tax." 

The City Manager RECOMMENDS that the above recommendation of the City Engineer 
and Purchasing Agent be approved subject to a contract satisfactory to the 
Director of Legal Services. 

3 . Paving of a Section of the South By-Pass Through 
the B.C. Hydro Lands 

The City Engineer reports as follows: 

"A section of the South By-Pass is ready for paving. Negotiations have been 
completed with B.C. Hydro for the acquisition of the right-of-way for this 
portion of the South By-Pass road. The agreement is presently being concluded 
by our Law Department in accordance with Council's instructions. 

This portion was included in a contract which was tendered two years ago but 
could not be completed until the negotiations had been finalized and railway 
tracks relocated. It was, therefore, deleted from the contract. Adjacent 
portions on each side of this project have been tendered and the same 
contractor who won the previous award was the low bidder on the two adjacent 
sections. It, therefore, seems reasonable to add this work to the contract 
awarded to the low bidder (J. Cewe Construction Ltd.) so that the entire 
section can be completed as one project. 

The estimated cost of this work is $82 500 and funds are available in the 
south By-Pass Account No. 146/5345. 

Accordingly, it is reocxiltiended that the construction of curbs and gutter and 
pavement on the South By-Pass between Taylor and Quebec Streets be awarded 
to J. Cewe Construction Ltd., under the terms of their Contract #773 for 
the adjacent sections of this roadway." 

The City Manager RECOMMENDS that the above recommendation of the City Engineer 
be approved. 
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4 . Tender #7 8/1 for Paint ing Steel Poles and Attachments 
The City Engineer reports as follows: 

"On May 8, 1978, tenders for painting steel poles and attachments were opened by 
the City Clerk and referred to the City Engineer for tabulation and report. Of 
six companies who received the tender documents only the following two submitted 
bids: 

- J.S. Painting Co. Ltd. $ 89 222.00 

- West Coast Painting Co. Ltd. $104 237.00 
Funds are available In the 1978 Revenue Budget. 

Three factors Influence the awarding of this contract: 

A. The tender specifies that a bid bond or certified cheque for 10% of the 
bid price must be submitted with the tender. J.S. Painting Co. Ltd. 
submitted a personnal cheque with Its bid. Two days after the bids were 
opened, J.S. Painting Co. Ltd. delivered a certified cheque to the City. 

B. The tender specifies that any bid may be rejected If, In the opinion of 
the City Engineer, the Contractor lacks sufficient equipment to perform 
the work. J.S. Painting Co. Ltd., at this time, lacks sufficient equip- 
ment but has stated that equipment will be obtained if they receive the 
contract. 

The second low bid, from West Coast Painting Co. Ltd., is acceptable. 
This company has been the successful bidder on this contract for the 
past five years and has always performed satisfactorily. 

Based upon the above considerations, I recxarmend that the contract for painting 
steel poles and attachments be awarded to West Coast Painting Co. Ltd." 

The City Manager RECOMMENDS that the recommendation of the City Engineer be 
approved, subject to a contract satisfactory to the Director of Lpgal Services. 

5. VJatermain Installations - 1978 Capital Budget 

The City Engineer reports as follows: 

"Watermain replacements are required at the following locations: 

WATERWORKS PROJECT 801 

Street From To 

Ontario Street King Edward Avenue 29th Avenue 

Penticton Street Parker Street William Street 

22nd Avenue Prince Edward Street Carolina Street 

Estimated Cost: $80 000 

All of the above installations replace old leaking steel mains. Five of the 
eight blocks have to be done prior to paving; the remaining three blocks are 
adjacent and should be completed at the same time. 

I recommend that Project 801 be approved for construction and that the 
required $80 000 be appropriated from Waterworks Capital Account #128/7902, 
'Prior to Paving - Unappropriated'." 

The City Manager RECOMMENDS that the foregoing recommendation of the City 
Engineer be approved. 


FOR COUNCIL ACTION SEE PAGE(S) 152., 
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BUILDING & PLANNING MATTERS 


RECOMMENDATION : 

1. Downtown Eastside N.I. P.: Improvements to 
Oppenheimer Park 


The Director of Planning reports as follows: 

"On September 28, 1976 Council approved the Dov/ntown Eastside N.I. P. 
Concept Plan, which allocated $95,000 for the improvement of public 
open space. The purpose of this report is to recommend the 
appropriation of a portion of this fund for improvements to the 
playground and additions to equipment in Oppenheimer Park. 

On December 7, 1976 Council approved the appropriation of $75,000 
N.I. P. funds for the upgrading of Oppenheimer Park, as a first step 
in the implementation of the goal of improving open space amenities 
in the Downtown Eastside. The improvements to the Park included site 
drainage, irrigation and grading, installation of park benches, 
landscaping, and the creation of a children's playground and a senior 
adults recreation area. These changes coupled with an active 
recreation project, have contributed to greatly increased use of 
the park by the neighbourhood population, with the result that 
additional recreational needs have become evident. 

The Oppenheimer Area Planning Committee, in consultation with Park 
Board and recreation project staff, has identified the need for an 
additional giant checkerboard for the senior adult area, and for 
low hedging around the children's playground to prevent children 
from running out into the traffic of Powell and Jackson Streets. 
Park Board staff estimate that the cost of installing the playground 
hedge will be $2,200 and the giant checkerboard $2,500 for a total 
cost of $4,700. 

The Central Mortgage and Housing Corporation has been advised of this 
proposed expenditure and concurs with the recommendation for funding 
of this project. 

The Director of Planning recommends that Council approve an 
expenditure of $4,700 to be appropriated from Downtown Eastside 
N.I. P. Budget Account 896/9204 (Public Open Space Category) for 
the installation of a giant checkerboard and a playground hedge 
in Oppenheimer Park, costs to be shared as follows: 


The City Manager RECOMMENDS that the report of the Director of 
Planning be approved. 


2. Mt. Pleasant N.I. P. Program: 

Skateboard-Run Project on South China Creek Park 

The Director of Planning reports as follows: 

"On September 28, 197 6, City Council approved the N.I. P. Concept Plan 
for the Mt. Pleasant Triangle. As part of the Concept Plan, Council 
approved the goals of providing more usable public space in the 
N.I. P. Triangle by providing for the funding of parks improvements 
in the area. 

One project which has been recently identified by the N.I. P. 
Committee and which meets the goals of the Concept Plan is a 
skateboard-run project. Investigation to locate a suitable 
site for this project has been extensively carried out by the 
Planning Office, Park Board, and the N.I. P. Committee. Recent 


Federal (50%) 
Provincial (25%) 
City (25%) 


$2,350.00 
$1,175.00 
$1,175.00. 
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soil analysis studies have confirmed that South China Creek 
Park (see Appendix 1) can accommodate this project on the condition 
that the design and site location are within the suggested 
guidelines (filed at Park Board office) outlined in the Cook, 
Pickering and Doyle soil report. 

The Park Board is prepared to design and install the skateboard- 
run project, (to be designed by Nelson Holland, a noted designer 
of skateboard runs) at South China Creek Park immediately. They 
also are prepared to undertake the annual maintenance at a cost 
of $300.00. If installed, this amount will be included in the 
Park Board annual operating budget request. 

The N.I. P. Committee moved that Council be requested to approve 
the expenditure. The Central Mortgage and Housing Corporation and 
the Province have both been advised of this proposed expenditure 
and concur with the recommendation for funding this project. 
The total cost is $35,000.00. The Board of Parks and Recreation 
also moved approval. (See Appendix II.) 

The Director of Planning recommends that Council approve an 
expenditure of $35,000.00 for the design, construction and 
landscaping of the skateboard-run project to be appropriated from 
the Mt. Pleasant N.I. P. Services and Utilities Account #896/9217 
to the Social and Recreational Account #896/9215. Any costs over 
and above $35,000.00 will be funded by the Park Board, from within 
their existing budget. 

Costs would be shared as follows: 

C.M.H.C. = $17,500 

Province = 8,750 

City = 8,750." 

The City Manager RECOMMENDS that the recommendation of the Director 
of Planning be approved. 


3. Riley Park N.I. P. Appropriation of Funds: Multi-Purpose 
Hard Surface Play Facility at Wolfe School 

The Director of Planning reports as follows: 

" On July 26, 1977, Council approved the Riley Park N.I. P. Concept Plan which 
included an allocation of $75,750.00 for improvements to local schools. The 
purpose of this report is to recommend the appropriation of a portion of these 
funds for a multi-purpose hard surface play facility at Wolfe School. 

The Riley Park nei(^Tbouriiood is now deficient in outdoor active recreation 
facilities for local children aside from conventional sports fields. The 
object of the N.I. P. investment is to increase such play opportunities. 
Wolfe School staff and Parents' Consultative Committee indicate that cosom 
hockey is one of the most popular active recreation games for school age 
children in Riley Park. This game is similar to regular hockey but is played 
with plastic sticks and puck on a very smooth, hard and confined surface 
(preferably concrete). Cosom hockey is presently limited to the school's 
gymnasium for a few hours per week. Use of the gymnasium is limited, however, 
because of time conflicts with other daytime activities, time limitations on 
evening usage and maintenance/supervision problems. 

The type of facility needed for cosom hockey is such that provisions for tennis 
and basketball can be provided at marginal extra costs. These provisions would 
also help diversify exterior active sports options in the area. The resulting 
"multi-purpose play area" would therefore serve the needs of local youth and 
adults who can use the space on an ad hoc basis or in cooperatively organized 
events with Wolfe School Staff. Since the facility is designed to meet 
recreation needs of the whole neighbourhood, the School Board cannot provide 
funds for the construction of the facility but has agreed to provide labour/ 
administrative overhead costs. 
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The Riley Park Citizens' N.I. P. Planning Conmittee supports the addition of 
the proposed facility to neighbourhood resources to increase opportunities 
for local young people to be involved in productive leisure time activities. 

A detailed listing of proposed improvements and estimated costs is attached 
as Appendix A, based on a design scheme that has been agreed upon by the Riley 
Park Citizens' N.I. P. Planning Committee, the Vancouver School Board, the 
Wolfe School Consultative Committee and Wolfe School Staff. 

The Central Mortgage and Housing Corporation and the Province of B.C. have 
been advised of this proposed expenditure and concur with the recommendation 
for funding of this community project. The total cost for the play facility 
is $29,854.00. 

The Director of Planning recormends that Council approve an expenditure of 
$29,854.00 to be appropriated from the Riley Park N.I. P. Social and Recreational 
Facilities Budget Account #898/9412 for a multi-purpose hard surface play 
facility at Wolfe School, costs to be shared as follows: 

C.M.H.C. (50% of total) $14,927.00 
Province of B.C. (25% of total) $ 7,463.50 
City of Vancouver (25% of total) $ 7,463.50 " 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Director of Planning be approved. 

4. 3200 East 54th Avenue (Champlain Mall) 
Development Permit Application No. 80680 

The Director of Planning reports as follows: 

" This report deals with a proposed amendment to the Floor 
Space Ratio provisions of the CD-I District in which this 
site is located. 

Gerard Wagner, Architect, on behalf of the Hudson Bay 
Development Co. Ltd., has filed Development Permit Application 
No. 806 80 for the use of a portion of the basement of the 
existing shopping centre as offices. 

Location: Southeast corner of 54th Avenue and Kerr Street. 

Explanation : The proposed offices would be located in an 
area of the basement, originally approved for storage only 
and not included in the calculations of the Floor Space Ratio 
nor for parking requirements. 

The proposed development would consist of professional offices 
(approximately 3,949 sq. ft.) and personal service offices 
(approximately 2,702 sq. ft.). 

The applicants have submitted a letter with the application, 
stating that the space in the basement would be used for 
medical/dental offices and office space serving the local area. 

The submitted drawings indicate an increase from 975 off-street 
parking spaces to 985 spaces. 

History : On April 20, 1971, City Council passed By-law No. 4550 
permitting the rezoning of the site to CD-I. 

The uses of the building were restricted as follows: 

'The following commercial establishment, catering to the 
daily and occasional shopping needs of residents of 
several neighbourhoods, or a 'district' of the City, shall 
be permitted: 
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PROPERTY MATTERS 
NOVEMBER 27. 1970 


PART I 
SUNDRIES 


RECOMMENDATIONS 


1. Acquisition for Replotting S.E. Sector 

S.W. Corner of 58th Ave. & Boundary Rd. 

The Supervisor of Property and Insurance reports as follows: 

"Reference is made to Item 2, Property Matters May 8, 
1970, confirmed by Council on May 12, 1970 approving the 
expropriation of Lot 26, Blk. 6 and N% of Blk. 7, N.E.^ 
D.L. 335 situated on the South-west corner of 58th Ave. 
and Boundary Road, which is required for replotting 
purposes in connection with the expanded programme of 
redevelopment in the S.E. Sector authorized by City 
Council on June 12, 1968. 

The property comprises a single lot, 33' x IO8.6' 
zoned R.S.I, which flanks Boundary Road. However, 
said lot is overgrown with bush and lacks all other 
service s . 

According to recent advice from the City Solicitor, the 

owner has failed to submit particulars of her claim or 

to appoint an arbitrator and also has refused to give 

the City a conveyance without prejudice to her rights. 

In order that resubdivision plans are proceeded with, 

the City Solicitor has requested the Supervisor of Property 

and Insurance seek authority for an application to be 

made to the Court for a vesting order. It is noted that 

said application will not preclude negotiations towards 

a final settlement. 

RECOMMENDED that since the City has failed to come to 
an agreement with the owner, that the Corporation Counsel 
be authorized to make an application to the Court for 
a vesting order." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 

2. Acquisition for Provincial Courts (Vancouver) Complex 
230-2314- Powell Street 

The Supervisor of Property and Insurance reports as follows: 

"Lot 26, Block 5, D.L. 196 being 230 to Z% Powell Street 
is required for the new Provincial Courts (Vancouver) 
Complex confirmed by City Council on November 25, 1969. 

The premises comprise a 2 and 2-3/4 storey non-basement 
frame building with a main floor area of 2928 sq. ft. 
erected in 1900 on a site 25' x 122' zoned M-2. This 
structure with a gross floor area of approximately 
7100 sq. ft. has 13 plumbing fixtures, a patent shingle 
roof, stucco on exterior walls and a concrete foundation. 
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(a) retail establishments, inc]udinq lorqe supermarkets, 
apparel, shoes, appliance stores, large variety 
stores and other similar convenience and shopping 
goods uses, 

(b) service establishments including barber or beauty 
shops,. a health spa, cleaning and dyeing shops 
(collection and delivery only) , launderette or coin- 
operated dry cleaning, restaurants (excluding drive- 
ins) , shoe repair, tailor or dressmaking, optical, 
watch or electrical appliance repair shops, or other 
similar service type uses, 

(c) gasoline service station, 

(d) offices serving the southeast sector 'district' of 
the City only, 

(e) public assembly or entertainment uses, including 
billiard and pool hall, bowling alley, auditoritim or 
theatre, or other similar assembly or entertainment 
type uses . ' 


The floor space ratio was limited by resolution of City Council 
to 0.25. The basement area in question was not included in the 
floor space ratio. 

Because the floor space ratio restriction was placed by 
resolution of Council, it can be amended by Council by a 
further resolution without requiring a public hearing. 

Vehicular parking was to be a standard, not less than 6.5 
spaces per 1,000 sq. ft. of 'gross leasable area' (1015 spaces), 
of which 1.2 spaces per 1,000 sq. ft. of 'gross leasable area' 
to be reserved and designated for employee parking at all times. 

City Council, on August 1, 1972, approved a recommendation from 
the Planning Department that 958 parking spaces be accepted, 
the 958 spaces being larger than the minimum requirements. 

On December 9, 1975, City Council approved City Manager's 
recommendation that floor space ratio of 0.267 be permitted 
instead of the originally approved 0.25 for a similar use of 
the basement but with an ancillary child minding service. The 
proposal at that time also included a small addition to the 
existing retail food store (supermarket) . Council approved the 
amendment to the floor space ratio subject to an agreement being 
first registered by the owners, under Section 24(A) of the Land 
Registry Act, for the provision and maintenance of the child 
minding service. 

Subsequently, the owners decided to proceed with application 
for the addition to the retail food store only, and on 
November 5, 19 76, City Council approved the City Manager's 
recommendation that the application be approved, subject to 
City Council's approval to permit a floor space ratio of 0.255 
instead of 0.25, which accommodated the food store addition only. 

Present Situation ; The floor space ratio with the additional 
area now proposed would be 0.265 or approximately 6,651 sq. ft. 

over the maximum 0.255 as previously approved by 
resolution of Council. 

The application was considered by the Director of Planning on 
May 8, 1978, who recommended that the application be approved, 
thereby permitting the use of a portion (approximately 6,651 
sq. ft.) of the basement of the existing building as medical/ 
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dental offices and small offices all catering to the needs of 
the local district only, subject to a letter being first 
submitted by the owners, indicating that the proposed offices 
in the basement would be only medical/dental offices and general 
offices, all catering to the needs of the local district only, 
and furthermore, subject to the provision of the required off- 
street parking facilities and subject to City Council's approval 
to permit a floor space ratio of 0.265 instead of 0.255." 

The City Manager RECOMMENDS that the recommendation of the Director 
of Planning be approved. 


CONSIDERATION: 


5. Alleged Fourplexes 

2200 Block West 13th, West 14th and West 15th Avenues 

The Director of Planning reports as follows: 

"At the meeting of City Council on April 11, 1978, the Mayor 
directed that a report, requested by Alderman Puil, be 
submitted to City Council regarding Development Permits 
issued for duplexes that are subsequently developed as 
fourplexes . 

The City Clerk has also received a letter from Mr. Charles 
Boitard of 2245 West 13th Avenue, with attached petition 
from the neighbouring property owners (Appendix I) , regarding 
the alleged fourplexes being built in this area. 

On December 6, 1977, City Council approved the rezoning of 
this area to RT-lA, two-family dwelling district which permits 
a two-family dwelling as an "outright use". The following 
three Development Permit Applications were issued as outright 
uses permitting the construction of two-family dwellings shortly 
after the area was rezoned: 


(i) 2255 West 13th Avenue 

Development Permit Application No. 79483 
Issued December 14, 1977 

(ii) 2214-16 West 14th Avenue 

Development Permit Application No. 79467 
Issued December 20, 1977 

(iii) 2206 West 15th Avenue and 3125 Yew Street 
Development Permit Application No. 79606 
Issued December 29, 1977 


The drawings approved with the Development Permit Applications 
were generally similar to many others approved for one and two- 
family dwellings throughout the City of Vancouver, that is, 
with minor alterations and additional plumbing, the lower floor 
can be altered to provide additional dwelling units. The 
proposals, however, met the Zoning and Development By-law 
requirements. Therefore, the Director of Planning has no 
alternative but to issue the Development Permits. 

When processing an application for a one or two-family dwelling, 
particularly on outright use applications, the Zoning and 
Development By-law does not control the number of bathrooms in 
dwelling units. Section 10.21.4 of the general regulations 
states "there shall not be more than one principal kitchen 
contained within each dwelling unit, however additional sinks 
and cooking facilities used in conjunction with and accessory 
to recreation rooms may be permitted." 

When the drawings indicate bar sink, summer kitchen or the 
probability of additional kitchen facilities, the policy is 
(in accordance with Section 4.1.1 of the Zoning and Develop- 
ment By-law) to obtain a Statutory Declaration from the owner 
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stating that this floor or area will not be used as a separate 
dwelling unit. Also, in all cases, othar than outright uses, 
a standard condition of approval is added to the approved 
Development Permit, stating that the building is to be occupied 
and maintained as a one or two-family dwelling (whichever is 
applicable) only. 

Any subsequent action required due to the use or occupancy 
being contrary to the Zoning and Development By-law and/or 
the approved Development Permit Application, is carried out 
by the enforcement personnel, administered by the Department 
of Permits and Licenses." 

The Acting Director of Permits and Licenses reports as follows: 

" An investigation into Mr. Charles Boitard's complaint 
respecting the construction of a fourplex at 2255 West 13th 
Avenue was made April 5, 1978, as well as 2214-2216 West 14th 
Avenue and 2 206 West 15th Avenue and 3125 Yew Street. 

The Development and Building Permits were issued for the 
construction of semi-detached two-family dwellings (side by 
side dwelling units) . 

The review of the plans indicates that it would be quite 
easy to convert each of the dwelling units so that there will 
be a dwelling unit above each other thus creating the fourplex 
(or semi-detached duplex) . We cannot enforce the By-laws on 
what might happen, therefore, we are increasing our re- 
inspection frequency so that if a violation is discovered we 
will take the appropriate enforcement procedures. In all 
cases we have not found illegal suites in these premises." 

The City Manager notes that the problem here is the same as 
that of the many "Vancouver Special" pseudo-duplexes in single 
family areas. The by-laws permit their construction but not 
their conversion to two-family occupancy. This then calls for 
frequent inspections and subsequent hardship applications. 

The alternative is to revise our by-laws to put many more controls 
on the design of single family housing. Council could consider 
whether they wish to explore this, but the Director of Planning 
warns that this would be a complex and expensive undertaking. 
It may also be a frustrating one: The City Manager is not 
aware of any jurisdiction that has solved the problem in this 
manner . 

To ascertain the size of the problem, the City Manager submits 
for Council's CONSIDERATION whether they wish a survey to be 
undertaken of a sample of recently constructed pseudo-duplexes 
to find out how they are occupied. 


RECOMMENDATION : 

6 . Champlain Heights - Enclave 1 


The Chanplain Heights Project Manager reports as follou's: 

"Wien Uie c:ity sold the land in Enclave 1 lo Daon Devolo[sivMit:s, doadlinos 
were attached to the construction tiinrXable to ensure that the liouses 
were built within a reasonable length of time. 

The first such deadline is June 8, 1973 at which tinie 23 foundations were 
to be poured. The Construction Manager advises me that 21 foundations are 
in place and that a two month extension is required for the other two 
foundations . 
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Such an extension vrould not alter the overall timetable which requires 
that the next 23 foundations be ccnplete by June 23, 1979 and the 
remaining 24 by Decanber 31, 1979. 

In viev; of the foregoing, the Project Manager recanicnds: 

THAT tiie Director of Legal Services take such steps as are 
necessary to grant Daon Developnents Ltd. a t\-70 nonth extension 
for construction of 23 foundations in this developinent . 

This extension docs not extend the carpletion dates of the other two 
phases. " 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Project Manager be approved. 


FOR COUNCIL ACTION SEE PAGE(S) j.^B^i^ 
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FINANCE MATTERS 


RECOMMENDATION 

1. Downtown Parking Corporation - 
Capital Expenditures 


The City Engineer and Director of Finance report as follows: 

"Section 25.03 of the City of Vancouver - DPC lease agreement requires Council 
approval of certain capital expenditures on the part of the DPC. 

There are two items under consideration, one being a new sweeping machine, and 
the other, a new accounting machine. 

With respect to the sweeping machine, the old sweeper is constantly breaking 
down and has apparently outlived its useful life. The DPC has made arrangements 
with a supplier for a new machine, including a trade-in value of $3,500 on the 
old machine and a stipulation that the vendor will absorb parts and repair bills 
on the old machine until the new machine is delivered. The cost to the DPC will 
be approximately $11,000. 

The second item, the accounting machine, is to be replaced by a rebuilt, used 
machine that will handle their present workload plus future growth and will 
allow the DPC to streamline its office procedures, and rule out the need to hire 
backup accounting personnel. The cost of the new machine is approximately 
$16,000. 

We recomiend that the Council approve these two items being included in the 
Downtown Parking Corporation's budget for 1978 as Capital items." 

The City Manager RECOMMENDS approval of the recontendation of the City Engineer and 
the Director of Finance. 


2. Pedestrian Access through Pacific Centre Garage from 
the Toronto-Dominion Bank Tower to the Court House - 
Extension of Agreement 

The Director of Legal Services reports as follows :- 

"On 21 March, 197 3, the City entered into an agreement 
with Pacific Centre Limited and the Minister of Public 
Works (the Province) granting permission for the judiciary 
and lawyers to have right of passage from the Toronto- 
Dominion Bank Tower to the Court House through the Pacific 
Centre Garage. Certain court rooms, chambers and the Law 
Society Library are temporarily located in the Tower. 

This agreement was originally for a term of three years 
ending on 31 July, 1975, but was extended for a further 
three years by agreement dated 31 July, 197 5. 

By letter dated March 17, 1978, from the Department of 
Public Works a request has been made for an extensionc of 
the agreement for a further period of two years. 

The Assistant City Engineer, Traffic, advises that the 
extension is acceptable to him. Pacific Centre advises 
that it has no objection to the extension. 

It is recomended that the request of the Province be 
granted and that the existing agreement between the City, 
Pacific Centre Limited and the Minister of Public Works 
be extended for a further term of two years subject to the 
covenants and agreements as are in the existing agreement 
contained (so far as they are applicable) excluding any 
right to a further extension. The agreement to be 
satisfactory to the Director of Legal Services." 

The City Manager RECOMMhJJDS that the i ecanmendation of the Director of Legal 
Services be approved. 
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CONSIDERATION : 

3. Alterations to Council Chamber 
Public Address System 

The City Clerk reports as follows: 

"Complaints have been received with respect to the failure of members 
of the public ,seat-.ed under the Council balcony , to properly hear the 
Council procecdintjs . 

The City Engineer, pursuant to the request from the City Clerk , has 
submitted a report to rectify this problem and for Council to consider 
should it be the desire to extend the amplification of the Council 
meeting to other areas on the third floor. 

In this regard the City Engineer reports as follows: 

'1. To improve the sound for the public area under 

the balcony in the Council Chambers. $550 

2. To extend the public address speaker system 
from the Council Chambers to the following 
areas : 

(a) 3rd floor Foyer $500 0* 

(b) Committee Room Wo. 1 $2100* 

(c) Conaaittee Room Wo. 2 $2100* 

(d) Committee Room Wo. 3 $2100* 

*Note: If any of these speakers are installed, 

a larger amplifier is required. $3900 

3. To improve the quality of the recording system, add 

'■ voicegates " to the microphones to reduce the background 
noises which will improve the clarity of the person 
speaking as heard on the P. A. system, the recordings and 
the external speakers. $1009 

It is recommended that for the time being the expenditure of $5500.00 
be approved to improve the sound for the piablic area under the balcony 
in the Council chambers and $1000.00 be approved to improve the 
quality of the present recording system as referred to in No. 3 of the 
Engineer's report quoted above making a total expenditure of $6500.00; 
the matter of extending the system further is submitted for Council's 
consideration . 

The Comptroller of Budgets and Research advises that any funds approved 
would be taken from Contingency Reserve. " 

The City Manager makes no recommendations on this matter, since 
members of Council will be familiar with properties of the Council 
chamber, and with the very occasional occurrence of overflow audiences. 

Hence, he submits for CONSIDERATION Items #1 ($5500) and #3 ($1000). 

The City Manager has greater reservations about any of the items in 
#2 ($3900 plus some or all of items a, b, c, d) which are submitted 
for further CONSIDERATION. 

CONSIDERATION & RECOMMENDATION 

4 . Federal Employment Program Canada Works (Phase III) 
The City Engineer reports as follows : 

"The Government of Canada has released details for Phase III of its Canada Works 
Program. Applications for projects will be accepted by the Job Creation Branch 
of Eknployment and Immigration up to June 24, 1978. Regulations for Phase III are 
similar to those in Phases I and II except that written confirmation must be 
included that both Union and employer have agreed to the terms and conditions of 
employment for Canada Works projects. 

cont 'd 
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Clause #4 continued : 

Approved projects must start between September 1, 1978 and January 31, 1979 and be 
completed within 52 weeks but no later than January 31, 1980. Each project must 
provide a minimum of three full time jobs for 13 weeks. 

Cost Sharing : 

Although wage and material costs will be higher in 1978-1979, the Federal 
contribution to the cost of Phase III has not changed from their previous program. 
The City's proportion of the cost will therefore be higher than in 1977. 

Federal contribution per man week is : 

.... to wages of one project manager; up to $180.00. 
. ... to wages of other workers; up to $138.00. 

. ... to fringe benefits, materials, equipment etc.; up to $30.00. 

Assuming that the cost of fringe benefits, materials, rentals, equipment are 
covered by the Federal contribution of $30,00 per man week and using 1978 Union 
rates for "other workers", the City share of the cost will vary only with 
salaries and wages. Using the following classifications as a base, the City 
share of the project cost will be . . . 

"Inside workers (V.M. R. E.U. ) . . . Pay Grade 12 30% 

"Outside workers (C.U.P.E. Local 1004). . . Lab. I 5TL 

The City share of project costs will be greater if wages paid by the City are for 
classifications higher than those noted above or if fringe benefits, material, 
etc., costs are in excess of the Federal contribution of $30.00 per man week. 

Timing and Procedure 

If Council approves of the City's participation in Canada Works (Phase III), it 
is recommended that the Standing Committee on Finance and Administration be 
authorized to review proposals during the period of June 5 to 16, 1978 and to approve 
applications to be submitted to the Job Creation Branch of Eknployment and 
Immigration, 

Comments by the Director of Finance 

The Director of Finance submits the following information for Council's 
consideration when determining the City's amount of participation in Canada Works 
(Phase III). 

A. The City's share of the 1978-79 costs for the Canada Works (Phase III) would 
be funded from contingency reserve. 

B. The following table shows the City's contribution from the revenue budget for 
various Federal /Provincial /City cost shared job creation projects for the 
years 1976, 1977 and 1978 and City funding already approved for Canada Works 
Phases #1 and #11. 

PROJECT 1976 1977 1978 TOTAL 


1975- 76 L.I.P. 173 978 --- — 173 978 

1976- 77 L.I.P. 32 000 224 838 --- 256 838 
Young Canada Works (1977 & 1978) --- 90 439 90 000 180 439 

Canada Works Phase #1 78 359 78 359 

Canada Works Phase #11 108 338 108 338 

Provincial Youth Employment 39 698 28 918 31 500 loO 116 

Total City Funding 245 676 530 892 121 500 898 068 


cont ' d 
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Clause #4 continued ; 

It will be seen from the foregoing that Council approved $78 000 and $108 000 for 
Canada Works Phase 1 and Phase II, the latter embracing the period September 1977 
through 1978. Assuming the same level of City participation in Canada Works 
Phase III, it is recommended that funding for the City's share of 1978-79 Phase III 
projects be to a maximum of $115 000. 

Consideration and Reconinendation 

The City Engineer submits the following items for Council's consideration: 

a. The question of whether the City will participate in Canada Works (Phase III). 

b. If the City is to participate, the setting of a maximum City's cost for 
Canada Works (Phase III), 


The City Engineer recamiends that : 


c. If the City is to participate, the Standing Committee on Finance and 
Administration be authorized to select the proposals to be submitted to 
Job Creation and to establish priorities among the projects, 

d. The City Engineer or his representative be authorized to sign the application 
forms and the agreement on behalf of the City and to make minor adjustments 
where required, and 

The Director of Finance recotinends that : 

e. Council at this time establish the City's cost sharing in the Canada Works 
(Phase III) to a maximum of $115 000.00, the source of which will be 
Contingency Reserve. " 

The City Manager RECOMMENDS that the City Engineer's Recommendations 'c' and 'd' 
and the Director of Finance's Recommendation 'e' be approved, and submits 'a' 
and 'b' of the City Engineer's report for Council's (X)NSIDERATION. 

RECOMMENDATION : 

5. Investment Matters (Various Funds) April 19 78 

The Director of Finance reports as t-ollows: 
"(a) Security Transactions during the month of April 1978. 
(b) Summary of Securities held by the General and Capital Accounts, 

(a) SECURITY TRANSACTIONS DURING THE MONTH OF APRIL 1978 

1. GENERAL AND CAPITAL ACCOUNT TRANSACTIONS (PURCHASES) 


Dat 


Type of Security 


Maturity 
Date 


Maturity 
Value 


Cost 


Terra 
Days 


Annual 
Yield \ 


Chartered Bank Deposit Receipts and Government Notes 


Apr 

.11 

Bank of Montreal 

Apr, 18/78 

$ 500,695.21 

$ 500,000.00 

7 

7.25 


14 

Bank of Montreal 

July 14/78 

2,042,732.60 

2,000,000.00 

91 

8.57 


14 

B.C. Hydro and Power 








Authority 

Aug. 1/78 

1,026,309.32 

1,000,000.00 

109 

8.81 


14 

Toronto Dominion Bank 

Apr. 17/7 8 

994,472.39 

993,880.15 

3 

7.25 


17 

Mercantile Bank of Canada 

Aug. 1/78 

1,025,265.75 

1,000,000.00 

106 

8.70 


18 

Bank of British Columbia 

July 17/78 

1,021,156.16 

1,000,000.00 

90 

8.58 


20 

Bank of Montreal 

Aug. 15/78 

1,027,727.40 

1,000,000.00 

117 

8.65 


21 

Mercantile Bank of Canada 

Apr. 24/78 

750,277.40 

750,000.00 

3 

4.50 


24 

Bank of British Columbia 

Aug. 16/78 

2,053,408.22 

2,000,000.00 

114 

8.55 


25 

Bank of Montreal 

Apr. 26/78 

500,054.79 

500,000.00 

1 

4.00 


25 

Canadian Imperial Bank 








of Commerce 

Aug. 15/78 

1,025,990.14 

1,000,000.00 

112 

8.47 
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25 
27 
27 
28 
28 


10 
11 
11 
11 
12 


28 


12 
24 


Clause #5 continued ; 

Mercantile Bank of Canada r>ept. 15/78 

Toronto Dominion Bank July 21/78 

Bank of Montreal Aup, . 1 S/7R 

Bank of Montreal May 10/78 

Royal Bank of Canada May 3/78 


2,000,000.00 
1,019,375.34 
1,025,315 ,07 
2,004,438.36 
2,500,342.47 


1,935,980.00 
1,000,000.00 
1,000,000.00 
2,000,000.00 
2,500,000.00 


142 
85 

110 
12 
5 


8.50 
8.32 
8.40 
6.75 
6.00 


$20,517,560.62 $20,179,860.15 


SINKING FUND TRANSACTIONS (PURCHASES) 


Type of Security 
Debentures 

City of Vancouver 10 
City of Vancouver 9 
City of Vancouver 
City of Vancouver 
City of Vancouver 10 


Maturity 
Date 


,00% Dec. 16/94 
,2 5% Sept. 1/90 


8.00% Apr 
8.00% Apr 

00% 


1/91 
2/93 
Dec. 16/94 


Maturity 
Value 


$ 5,000.00 
50,000.00 
20,000.00 
350,000.00 
8,000.00 

$433,000.00 


Price 


101.00 
96.43 
87.60 
86.71 

101.00 


Cost 


Term Yield 
Yrs/Mos. % 


$ 5,050.00 
48,215.00 
17,520.00 
303,485.00 
8,080.00 

$382,350.00 


16/9 
12/5 
13/0 
15/0 
16/9 


Type of Security 


Maturity 
Date 


Maturity 
Value 


Cost 


Term 
Days 


Chartered Bank Deposit Receipts and Government Notes 

Bank of Nova Scotia May 1/78 $ 250,082.19 $ 250,000.00 


9.89 
9.75 
9.70 
9.70 
9.89 


Annual 
Yield % 


4.00 


$ 683,082.19 $ 632,350.00 


3. DEBT CHARGES EQUALIZATION FUND (PURCHASES ) 
Chartered Bank Deposit Receipts and Government Notes 
12 Bank of Montreal July 14/78 $2,553,506.85 $2,500,000.00 


93 


8.40 


CEMETERY CARE FUND (PURCHASES) 


Type of Security 
Debentures 


Maturity 
Date 


Maturity 
Value 


City of Vancouver 6.25% Apr. 15/80 $ 1,000.00 
City of Vancouver 9.25% Sept. 1/90 10,000.00 


Price 


95.50 
95.125 


Cost 


Term Yield 
Yrs/Mos. % 


$ 11,000.00 


$ 955.00 
9,512.50 

$10,467.50 


2/- 
12/5 


8.70 
9.95 


(b) SUMMARY OF SECURITIES HELD BY THE GENERAL AND CAPITAL 
ACCOUNTS ONLY - AS AT APRIL 30, 1978. 


Type of Security 


Short Term 


Chartered Bank Deposit 
Receipts and Government Notes 


Par or Maturity Value 


$69,450,030.86 


Cash or Book Value 


$67,758,872.50 


The Director of Finance recommends that the above transactions be approved. " 

The City Manager RECOMMENDS that the foregoing recx3nmendatic(n of the Director of 
Finance be approved. 
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6 . Funding for Long-Term Care Program 

The Medical Health Officer reports as follows: 

"On October 25, 1977 City Council approved the City Manager's report 
of October 24, 1977 in which he recommended that the City c-^ 
Vancouver accept responsibility for the organization and admini- 
stration of the Long-Term Care Program. In negotiating a budget 
for the Provincial fiscal year, April 1, 1978 to March 31, 1979 
46 positions at a cost of $741,096.00 were confirmed by the 
Provincial Government (Appendix A details these positions and 
salaries. Appendix B summarizes the 1978 - 1979 Long-Term Care 
Budget.) The following additional positions were also approved: 


New Positions: 
Long-Term Care Group 


April 1/78 - 
December 31/78 


April l,/78 
March 31/79 


ADMINISTRATION & CLERICAL 

3 Clerk-Typist II at $852/mth 
1 Clerk II at $936/mth 


$ 23,004.00 
8,424.00 


$ 30,672.00 
11,232.00 


REGISTRY 
No change 


HOME SUPPORT SERVICES 


7 Field-Home Support Services 
Co-Ordinators at $l,489/mth 
(These positions have not yet 

been officially classified 

by Personnel ) 


93,807.00 


125. 076. OC 


ASSESSMENT & PLACEMENT FOLLOW-UP 


1 CHN I (Mental Health 

Co-Ordinator) and 

1 CHN I (Hospital Liaison) 
each at $1,456.00 

3 CHN I (field office staff) 
at $1,456. 


26.208.00 


39,312.00 


34,944.00 
52,416.00 


SUPPORT STAFF 

2 Co-Ordinators of Volunteers 
at $1,425 


18 


25,650.00 


$ 216,405.00 


34,200.00 


$ 288,540.00 


It should be stressed that these additional positions are considered 
vital to the effective function of the Long-Term Care Program. 


cont 'd 
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Item No. 2 cont'd 


The lower floor, 230 & 232 Powell Street, was originally 
two retail stores but years ago was converted into llj- 
sleeping units with a coimnunity kitchen and is heated by 
a hot water heating system provided by two electric 
furnace units. This protion of the building is in above 
average condition and the llj. units are managed by the 
owners . 

The upper floors, 234 Powell Street, known as 'Golden 

Star Rooms', consist of 26 rooms rented out to an operator at a 

current rental of $19 0. 00 per month. This part of the building 

has also a two-room suite for the operator, two community 

kitchens and is heated by coal and wood stoves. Condition 

of the upper floors is average for age and type. 

The lower floor tenancies are on a month-to-month basis 
and the owners also are now renting the upper floors to 
the operator of the 'Golden Star Rooms' from month-to-month 
with no written lease. It is proposed to continue these 
tenancies until the vacant land is required for development, 
at which time the building will be demolished. 

Following negotiations with the owners they have agreed 
to sell for the sum of $i|2, 000.00 on the following terms: 

a) The sale date to remain open until the property is 
required by the City for development purposes. 

b) The owners to receive an advance payment of 500.00 
upon delivery of a registrable deed in favour of 

the City of Vancouver. 

RECOMMENDED that the Supervisor of Property and Insurance 
be authorized to acquire this property for the sum of 
$i|2, 000.00 on the foregoing basis, chargeable to Code 
No. i;]4.2/1207 (Magistrates Courts)." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted." 


3. False Creek - 

Lease of City-Owned Lands 

The Supervisor of Property and Insurance reports as follows: 

"Reference is made to the Board of Administration Report 
of December 5j 1969 approved by Council December 9, 1969, 
authorizing the Supervisor of Property and Insurance to 
have leases drawn in favour of E.L. Sauder Co. Ltd. for 
certain properties in False Creek including Lot 
D.L. 2037 and Portion of Lot 'A', D.L. 2061+, which is 
to be utilized for access purposes. This property 
(Lot l^) is the extension North of Ontario Street but 
has not been opened. 

It was proposed that this property be leased to E.L. 
Sauder Co. Ltd. effective November 1, 1969 for a period 
of 10 years. Rental to be based on current rates less 
a L\.0% allowance in consideration of the cost of road 
construction and restricted use. 


continued . . . / 3 
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Conmients o£ the Assistant Comptroller, Budgets 

The purpose of this report, as advised by the Health 
Department, is to allow the classification and recruit- 
ing process to proceed, pending formal approval of the 
1978-79 long term care budget from the Provincial 
Government. Approval of these additional positions 
should therefore be contingent upon written approval 
being received from the Provincial Government. The Health 
Department agrees that no hiring against these positions 
will take place until written approval is received from 
the Province. 


(FINANCE: A7-7) 


Recommendation 

The Medical Health Officer recommends: 

A. That 18 additional positions be approved for the Long-Term 
Care Program and the cost of these additional positions be 
borne by the Provincial Government. 

B. That the Director of Personnel Services finalize the 
classification of the Field Home Support Service 
Co-Ordinators." 


The City Manager recommends approval of the recomendation of the 
Medical Health Officer. 


7 . Increasing Demand for Home Care Services 

The Medical Health Officer reports as follows: 

"As a result of the implementation of the Long-Term Care Program 
there has been an increase in the demand for Home Care. Services. 
The Provincial Government has recognized this increase and has 
authorized an additional expenditure from April 1, 1978 to 
March 31, 1979 of $133,194.00 for the Home Care Program. It is 
proposed that six new positions be added to the Home Care Program. 


Salaries 


I 4 CHN I at $1,455.00 per month 
I (1978 rate, mid step) 

i 1 Physiotherapist at $l,226.00/mth 
i (1978 rate, mid step) 

I 

1 Clerk-Typist II at $852.00/mth 
(1978 rate, mid step) 

B. i Vacation Relief 

I 4 months CHN I @ $1455($5820) 
PT (a $1,226, CT I @ $590 

C. j Fringe Benefits 

(i) for 4 CHN I (12%) 
(ii) for 1 physiotherapist and 
1 Clerk-Typist II (13%%) 
(iii) vacation relief (6%) 


June 1, 1978 - 
December 31, 1978 


$40,740.00 


8,582.00 


5,964.00 


4,454.00 


4,889.00 

1,964.00 
267.00 


June 1, 1978 - 
March 31, 1979 
Funded 
Provincially 


12,260.00 


8,520.00 


6,363.00 


6,984.00 

2,805.00 
382.00 


Annual 
Recurring 


$58,200.00 $69,840.00 


14,712.00 


10,224.00 


7,636.00 


8,381.00 

3,366.00 
458.00 
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Clause #7 continued: 


Total Salaries & Fringe Benefits 
Transportation 

Furniture: 1 typewriter, 5 SP desks, 
2 secretarial stations, 5 swivel 
tilter chairs 

Supplies 

Administration & overhead (Based on 
3% of total salaries and fringe 
benefits) 


66,860.00 
3,500.00 

2,000.00 
300.00 


2,006.00 


7,806.00 


95,514.00 114,617.00 


5,000.00 

2,000.00 
400.00 

2,865.00 


10,265.00 


6,000.00 


400.00 


3,439.00 


: 9,839.00 


TOTAL ; 


$ 74,666.00 


$ 105,779.00 $ 124,456.00 


These costs will be completely borne by the Province. 
Recommendations 

The Medical Health Officer recommends as follows: 

A.. That the six additional positions be added to the Hctte Care Program. 
B . That existing appropriations be adjusted accordingly." 

The City Manager RBCOyiMENDS appi^oval of the recoutnendation of the 
Medical Health Officer. 

FOR COUNCIL ACTION SEE PA6E{S) .1.5311!^ 
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PROPERTY MATTERS 


INFORMATION 


1. Demolitions - 1937 - 39, 1943, 1949, 1953 West 2nd Ave. 

- 1897 Burrard St. 

- 2898 East 22nd Ave. 


The Supervisor of Properties reports as follows: 

"I have received and opened quotations from various 
contractors for the demolition of the structures listed 
below and have awarded the contracts to the low bidders 
as noted: 


PROPERTY 


PROJECT 


SUCCESSFUL BIDDER 


1897 Burrard St. 


Burrard St. 
Widening 


P. & B. Demolition 


CITY TO PAY 


CODE NO, 


$2,140.00 


146/5921 


PROPERTY 


PROJECT 


SUCCESSFUL BIDDER 


2898 E. 22nd Ave. 
Lots 20 & 21, Blk.l 
N.E. Section 47 
T.H.S.L. 


Public Housing 
Site 


Johnny Walker 
Bulldozing Co. Ltd. 


CITY TO PAY 


CODE NO. 


$1,075.00 

PROPERTY 
1937 - 39, 1943, 
1949, 1953 West 
2nd Ave . 

Lots 28 to 31 
Block 216, D.L. 526 

CITY TO PAY 
$2,665.00 


565/7902 
PROJECT 

Public Housing 


SUCCESSFUL BIDDER 
P. & B. Demolition 


CODE NO. 
810/678" 


The City Manager has confirmed the above contracts and submits 
the foregoing report of the Supervisor of Properties to council 
for INFORMATION. 


RE COMMENDAT I ON 

2 . Lease Assignments to British Columbia Buildings 
Corporation 

The Supervisor of Properties and the Director of Legal Services 
report as follows: 

"The Provincial Government is in the process of assigning 
its land leaseholds to the British Columbia Buildings 
Corporation. As the city of Vancouver has numerous leases 
with the Provincial Government, the Supervisor of Properties 
and the Director of Legal Services request that Council grant 
blanket authority to have these various lease assignments from 
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the Provincial Government to the British Columbia Buildings 
Corporation executed by the Director of Legal Services as 
they are received. 

Recommended that the Supervisor of Properties and the Director 
of Legal Services request for blanket authority to have the 
various lease assignments from the Provincial Government to 
the British Columbia Buildings Corporation executed by the 
Director of Legal Services be approved." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Director of Legal Services and the Supervisor of Properties be 
approved . 


3. Expropriation for Highway Purposes - 

Block bounded by Kaslo, Franklin, Pandora and Renfrew Streets 

The Supervisor of Properties reports as follows: 

"A recent search in the Land Registry Office discloses 
that lots A and B of Lot 41, THSL, are registered in 
the name of Frank Stillman Barnard. Both these lots 
are presently used as a lane and should be established 
as such. 

Mr. Frank Stillman Barnard owned the entire block 
bounded by Kaslo, Franklin, Pandora and Renfrew Streets 
and in 1906, he subdivided the block but for some unknown 
reason, the area set aside for lane purposes remained in 
his name. 

Attempts to locate Mr. Barnard have been unsuccessful 
and the Director of Legal Services advises that in order 
to secure title, a notice of expropriation must be served 
and application made to the Court for a Vesting Order. 

It is therefore recommended that the Director of Legal 
Services be authorized to proceed with the expropriation 
of the aforesaid Lots A and B, of Lot 41, THSL, and that 
the application be made to the Court for a Vesting Order." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Properties be approved. 


4. Rental Review Clause - Cafeteria and Lunch 
Room lease - City of Vancouver to C.N.I.B. 
(Caterplan Services) 

The Supervisor of Properties reports as follows: 

"Lease and operation of the City Hall cafeteria and East 
Wing Staff Lunchroom was awarded to the C.N.I.B. for a 
period of three years, (May 1st, 1976 to April 30th, 1979) 
and contained in the lease is a rental review clause with 
the effective date of the review being May 1st, 1978. 

An analysis of the operating statement for the year 
ending 1977, issued by Price Waterhouse & Co., Chartered 
Accountants for the C.N.I.B. indicates that during the 
past year operating costs have remained fairly constant 
while profits increased approximately 4%. 
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Clause No. 4 continued : 

A projection of food prices by Caterplan for the current 
year, and a review of the rental presently charged by 
the City indicates that a minor increase in rental rates 
appears justified and in this regard, Mr. Lindsay, 
Manager of Caterplan, has agreed to pay an annual rental 
of $4,151.37 (an increase of approximately 15%). 

It is therefore recommended that a rental of $4,151.37 
for the period May 1st, 1978 to April 30th, 1979 be 
charged to Caterplan." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Properties be approved. 

5. Removal of Building - 

274 3 - 45 Point Grey Road 

The Supervisor of Properties reports as follows: 

"The subject property, legally described as Parcel B 
of Lots 4 and 5, Block 1, District Lot 192, was acquired 
May 31, 1975, as per resolution of City Council, June 17, 
1975. 

Improvement on the site consists of an older type two- 
storey duplex on a lot approximately 120 feet wide and 
21,3000 sq.ft. in area. 

The building exterior is in need of dry rot repair and 
painting and the interior domestic water piping has 
deteriorated with numerous leaks having been temporarily 
repaired. 

It is noted that City Council "IN CAMERA" on February 6, 
197 3, Item 5, dealt with various matters regarding the 
Point Grey Road project. One of the recoiranendations by 
Council was that in consultation with the Parks Board, 
the City, proceed to open up the water view from these 
lands under City ownership. 

For these reasons, the Supervisor of Properties recommends 
that arrangements be made for removal of the building. 
The adjoining City property, to the West, was cleared in 
October 1977. The combined sites will have a clear 
frontage of 230 ft. with approximately 41,775 sq.ft. of 
open space. 

The Superintendent and the Board of Parks and Recreation 
will grade and landscape the site for park purposes. 

The present tenants will be vacating the premises on May 
31st, 1978. 

It is therefore recommended that the Supervisor of Properties 
be authorized to call for tenders and to award the contract 
for removal of the building known as 2743 - 45 Point Grey 
Road at that time." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Properties be approved. 
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6. Rent Review - City-owned Lot 

East side of 1400 Block Howe Street 

The Supervisor of Properties reports as follows :- 

"City owned Lot 10, Block 122, D.L. 541, located on the 
east side of the 1400 Block Howe Street between Pacific 
Street and Beach Avenue is leased to Skeans Engineering 
and Machinery Ltd. for five years from June 1, 1975 
for storage purposes. This site is 25 ft. by 120 ft., 
zoned F.C.C.D.D. and the property has a gravel surface. 

The rental was subject to review as from December 1, 1977. 
The present rent is $80.00 a month and following 
negotiations the lessee has agreed to a rental increase 
to $90.00 a month. 

It is recommended that the rental be increased to 
$90.00 per month as from December 1, 1977." 

The City Manager RECOMMENDS that the foregoing recommendation 
of the Supervisor of Properties be approved. 


7. Rental Review: Commercial Drive Street-End 

North of Powell Street 


The Supervisor of Properties reports as follows: 

"Commercial Drive Street-End, north of Powell Street, is 
leased to the owners of the property abutting both sides 
of the street-end to December 31, 1982 , for access and 
loading purposes only, in conjunction with their operations 
adjoining the street-end. 

The east half of Commercial Drive Street-End is leased to 
the Sun Life of Canada. 

The west half of Commercial Drive Street-End is leased to 
Omnipian Development Ltd. 

The lessees have agreed to a revised rental as follows :- 

East Half, $1,497.28 per annum plus a proportion of 
Taxes . 

West Half, $1,497.28 per annum plus a proportion of 
Taxes . 

All other conditions of the lease are to prevail. 

Recommended that effective January 1, 1978 the rental be 
increased to $1,497.28 per annum plus a proportion of 
taxes, for each leased area." 

The City Manager RECOMMENDS that the foregoing recommendation 
of the Supervisor of Properties be approved. 


8. Burrard Street Widening, Purchase of Portion 
of Property, 1795 West Broadway 

The Supervisor of Properties reports as follows: 

"Reference is made to the City Manager's report (Fire & 
Traffic) dated June 11, 197 6, approved by Council on 
June 15, 197 6, instructing the Supervisor of Properties 
to negotiate the acquisition of properties required for 
the Burrard Street widening. 


cont'd 
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Clause No. 8 continued : 

The owners. Imperial Oil Limited, operate a service 
station at 1795 West Broadway, legally described as Lots 
18 to 20, Block 328, D.L. 526, Plan 590 and have agreed 
to convey the west 7' X 125' of Lot 20 on the following 
basis: 

(a) Loss of land (875 sq.ft.) $19,875. 

(b) Loss of landscaping 1,493. 

(c) Payment for construction of 

two concrete crossings 1, 632 . 

$23,000. 

It is noted that the widening will make access on to 
Burrard Street more difficult from the northerly crossing. 
To moderate this problem, the City Engineer has agreed to 
modify the location of this crossing. This modification 
is to be the subject of an Encroachment Agreement drawn to 
the satisfaction of the Director of Legal Services and the 
City Engineer. This agreement will release Imperial Oil 
Limited from the existing registered agreement which covers 
two crossings on Broadway and two crossings on Burrard 
Street. It will also obligate the owners of this property 
to relocate the northerly crossing on Burrard Street, at 
their expense, whenever the City is prepared to open the 
lane south of 8th Avenue and East of Burrard Street. This 
relocation will be such that the crossing will not interfere 
with traffic entering or leaving the aforementioned lane. 

It is therefore recommended that the Supervisor of Properties 
be authorized to acquire that portion of the above property 
required for road purposes shown on plan marginally numbered 
LF7992 on the foregoing basis, chargeable to Code #146/5921 
(Burrard Widening Acquisition Fund)." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Properties be approved. 


9 . Consent of Assignment of Lease 
802 Pacific Street 


The Supervisor of Properties reports as follows: 

"The property at 802 Pacific Street, known as Lot C, Block 
121, D.L. 541, is presently leased to Wilford S. Burnett, 
carrying on business in the firm name of Wilf 's Automatic 
Transmissions Ltd. , for a period of 10 years from November 
1, 1977 to October 31, 1987. 

Application by letter has been received from Mr. Burnett's 
lawyers to assign said lease over to the company name of 
Wilf's Automatic Transmissions Ltd. 

It is recommended that the City consent to an assignment of 
said lease from Wilford S. Burnett to Wilf's Automatic 
Transmissions Ltd. subject to the doc\iments being to the 
satisfaction of the Director of Legal Services." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Properties be approved. 


cont 'd 
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10. Burrard Street Widening - Purchase of 

Portion of Property, 1720 and 1770 Burrard Street 

The Supervisor of Properties reports as follows: 

"City Council on May 31, 1977 approved the expropriation 
of a portion of Lot "A", Block 217, District Lot 526, Plan 
590 known as 1720 Burrard Street and a portion of Lot 40, 
Block 217, District Lot 526, Plan 590, known as 1770 
Burrard Street. These portions required for the widening 
of Burrard Street are shown on City Engineer's Plan, 
marginally numbered LF 8295. 

Although preparations for an arbitration hearing were 
commenced, negotiations continued and a settlement has been 
reached acceptable to the Director of Legal Services as 
follows : 

(a) Compensation for loss of 

land (1,278.2 sq.ft. X $25. sq.ft.) $31,955. 

(b) Compensation for loss of 

landscaping 1,995. 

(c) City's share of pre-arbitration 

conference costs 310. 


TOTAL COMPENSATION: $34,260. 

Therefore, it is recommended that the Supervisor of 
Properties be authorized to acquire the above-described 
lands required for the widening of Burrard Street on the 
foregoing basis, chargeable to Account Code #146/5921 
(Burrard Widening Acquisition Fund)." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Properties be approved. 

11. Rental Review, 260 Northern Street, 
Dan Can Manufacturing Co. Ltd. 


The Supervisor of Properties reports as follows: 

"City Council on March 13, 197 3 approved a lease, to 
Dan Can Manufacturing Co. Ltd., of a one-storey building 
of 4,943 square feet for a term of 15 years and with a 
rental review every 5 years. 

Following negotiations, the lessee has agreed to a 
rental increase from $618.75 per month plus taxes to 
$8 00. per month plus taxes commencing March 15, 197 8. 
All other lease terms and conditions to remain the same. 

Therefore, it is recommended that effective March 15th, 
1978 the rental be increased to $800. per month." 

The City Manager RECOMMENDS that the foregoing recommendataor. 
of the Supervisor of Properties be approved. 

CONSIDERATION AND RECOMMENDATION 

12 . Extension Request - Agreement for Sale 

The Supervisor of Properties reports as follows: 

"On October 19, 197 6, City Council approved the sale 
of Lot 30, Block 85, District Lot 181 and 196 situated 
on the North side of llnst C.eorqia Street between Jackson 
and Princess Streets. The purchase price was $27,600.00 
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Clause No. 12 continued : 

payable on City terms at 1 1 V. . Uj)on rccoif)t of the total 
first installment and other related charcjes, the City 
registered an Agreement-f or-Sale in favour of the 
purchasers . 

When the second and third installments became due, the 
purchasers requested a six-month extension of the due 
dates to allow them time to re-finance. Interest was paid 
in each case. These extensions were within the eighteen- 
month purchase period, and were granted on the understanding 
that the total account would be paid in full at the end of 
the term. 

To date, $6,900.00 has been paid on the principal amount; 
plus $2,201.00 by way of interest up to and including 
October 19, 1977; and taxes to December 31, 1977 in the 
amount of $407.00. Still outstanding is $20,700.00 
principal; interest in the amount of $1,403.00 from 
October 20, 1977 to May 31st, 1978 and 1978 taxes. 
Registration fees will be due upon registration of the 
deed. Written requests by this Office have resulted only 
in a verbal request for a further two-month extension, 
again to resolve their financial problems. No attempt has 
been made to pay the outstandinq interpst which is accruing 
at the rate of $6.24 per day, and the eighteen-month term 
of the Agreement-for-Sale has now expired. 

In the circumstances, the Supervisor of Properties recommends 
that an extension for two months, April 20th to June 19th, 
1978 as verbally requested, be approved, with interest 
payable on the outstanding principal at the rate of 12%, 
subject to payment in full of all amounts due to the City 
by June 19th, 1978; and further recommends that if the 
account remains unpaid at June 19, 1978, the Director of 
Legal Services be authorized to immediately take whatever 
action may be necessary to protect the City's interest." 


The City Manager has discussed the problem with the purchaser 
and has been assured that Council will get from him by May 
30 a communication outlining the financial problems and 
making a specific request for new payment deadlines. 

Subject to Council's consideration of this request, the City 
Manager RECOMMENDS approval of the foregoing recommendations 
of the Supervisor of Properties. 


FOR COUNCIL ACTION SEE PAGE(S) .i.(jQ.iJkl 
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MANAGER' S REPORT 

May 23, 1978 

TO: Vancouver City Council 

SUBJECT: Chinatown Historic Area Streetscape Improvement Project 
Senior Government Financial Assistance 

CLASSIFICATION: RECOMMENDATION 

The Director of Planning reports as follows: 

" PURPOSE 

The purpose of this report is to inform City Council on the recent 
responses from both Senior Governments concerning financial assistance 
for the above project and immediate action required for a formal 
resubmission to the Provincial Government for funding. 

BACKGROUND 

On October 18, 1977, City Council approved in principle the above 

project. One of the approved recommendations of the City Manager's 
report was as follows: 

• B. THAT City Council, through the Mayor's Office, 

approach both the Provincial and Federal Governments 
requesting their consideration of financial assistance 
to the Chinatown project, similar to that previously 
made available for Gastown Beautification Projects 
(as discussed in Section 8 (D) of the report of the 
City Manager.) ' 

Since then, letters have been sent by the Mayor to the responsible 
Ministers of both the Federal and Provincial Governments. The latest 
responses to these are attached as Appendices 'A' & 'B'. 

PRESENT SITUATION 

In the case of the Federal Government, it seems that no other 
source of funding other than what is available through the 
Canada Works Program, is possible. Further discussions may be 
held regarding the feasibility of the City applying for assist- 
ance for this particular project under this program. However, 
the Canada Works Program does not provide a substantial degree 
of support for such Capital Works improvements to the City 
street. Therefore, substantial assistance from the Federal 
Government does not seem very likely, unless other Capital 
Works employment programs are reactivated in the near future. 


In the case of the Provincial Government, the letter received from the 
Hon. Sam Bawlf seems to indicate also that no financial assistance will be 
available from the Ministry of Recreation and Conservation. However, from 
discussion held recently between the Mayor and a B.C. Heritage Trust 
representative, it has been indicated that the Province may be prepared to 
reconsider this position, and that a formal resubmission of this project 
would be appropriate at this time. Certain additional financial information 
clarifying the scope of the project has also been requested by Provincial 
authorities. This information would be included with the application. 

It should be noted that the matter of Provincial financial assistance for 
the Chinatown project has also been discussed by the Vancouver Heritage 
Advisory Committee at its meetings of April 10th and May 8th, 1978. The V.H.A.C. 
at this time does not support the application for funding, if the funds are 
to come from those allocated under the provisions of the Heritage 
Conservation Act. ^ 

Going ahead with this project has already been delayed. Its implementation 
has now been postponed until the Spring of 1979. The Director of Planning 
feels that City Council should make a further approach for funding to the 
Provincial Government. This is particularly appropriate as this 
improvement project affects perhaps the^ most important Provincially 
designated heritage area in the City, is long overdue, and has previously 
received the full support of City Council when it was approved in principle 
in October, 1977. 

Cont'd . . . 
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Item No. 3 cont'd 

As this lease would expire October 31 > 1979 and the 
other abutting leases granted to Sauder were approved for 
a term which expires December 31> 1988, the lessees have 
made the following request: 

Providing the City Engineer does not require the subject 
property for road purposes, the City grant the lessee 
a right of renewal for a further period expiring 
December 31, 1988, at a rental to be based on the 
then current market rental rates plus taxes and subject 
to one year's notice of cancellation by the City, 
and a five year renewal clause. 

RECOMMENDED that the Supervisor of Property and Insurance 
be authorized to amend the proposed lease on the fore- 
going basis." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 

[|.. Acquisition for Park Site #19 (West End) 
114-30-114-32 Haro Street 

The Supervisor of Property and Insurance reports as follows: 

"E3g of Lot 3, Block , D.L. l85 being ll|30 to 11^32 
Haro Street, located in Park Site #19 bounded by Haro, 
Broughton, Barclay and Nicola Streets has been offered 
for sale to the City by the owners. This Park Site 
is defined in Table II of the Revised Park Purchase 
Programme (1968-1970) adopted by Council February 1968 
and is being recommended for inclusion in Table I in 
a revised Park Purchase Plan being prepared for Council 
approval . 

These premises comprise a two-storey, full basement, 
frame dwelling with a main floor area of 1055 sq. ft. 
erected in 1900 on a site 33' x I3I' zoned RM-I4.. The 
dwelling contains nine rooms divided into three living 
units with the owner occupying the main floor suite. 
There are two separate living units on the second floor 
with common batliroom. Both units are presently rented. 

This building has 10 plumbing fixtures, a patent shingle 
roof, siding on the exterior walls, a stone foundation 
and is heated by an automatic gas furnace. The condition 
of this dwelling is average for age and type. 

Negotiations with the owners confirm that they are 
prepared to sell for the sum of $14-1,000.00, including 
all furnishings and equipment on the upper floor, as of 
November 30, 1970, subject to the owners retaining 
rent-free possession of these premises until January 
31, 1971" This price represents a fair and reasonable 
value for this property. 

RECOMMENDED that the Supervisor of Property and Insurance 
be authorized to acquire this property for the sum of 
$14-1,000.00 on the foregoing basis chargeable to Code 
#1^189/-." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 


AMENDED 

SEE PAG1-" 


Recommendation 


The Director of Planning recommends: 

That City Council reiterate its full support for the Chinatown 
Historic Area Streetscape Improvement Project, and the Project 
be formally resubmitted to the Provincial Government for 
consideration of financial assistance as a heritage area improvement 
project. " 


The City Manager RECOMMENDS that the recommendation of the Director of Planning 
be approved. 


FOR COUNCIL ACTIOW SEE ?AGE(S),..JM 
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May 26, 1978 

TO: Vancouver City Council 

SUBJECT: Rezoning Application - Northwest Corner of 
67th Avenue and Hudson Street 

CLASSIFICATION: RECOMMENDATION 


The Director of Planning reports as follows: 

"An application has been received from Mr. F.J. Collins, Architect, to 
amend Zoning and Development By-law No. 3575, whereby the northwest 
corner of 67th Avenue and Hudson Street, Lot 'B' of Lots 20 to 23 
inclusive of Block 8 of Block 'B', D.L.'s 319 etc.. Plan 4895 be 
rezoned as follows: 

Present Zone: Southerly 99 feet (30.175m) - RT-2 
Two-Family Dwelling District 

Northerly 32.6 feet (9.936m) - RS-1 
One-Family Dwelling District 

Requested Zone: Northerly 32.6 feet (9.936m)- RT-2 
Two- Family Dwelling District 


This rezoning application has been submitted in conjunction with Development 
Permit Application Number 79537. If both applications were to be approved, a 7-unit 
townhouse project would be developed on the site. Under the Development Permit 
Application, the applicant has also requested a relaxation of the rear yard 
requirement of 35 feet (10.669m) to 7 feet (2.134m). 


SITE DESCRIPTION 

The site has a frontage along 67th Avenue of 82 feet (24.994m) with a depth of 
131.6 feet (40.112 m) along Hudson Street, for a total site area of 10,783 square 
feet (1001.774m2) . There is no lane or required dedication for lane separating 
this corner site from the two adjoining properties to the west and the north. 
(See Appendix A plan). 

The basis for the rezoning application is the removal of the split zoning on the 
site - the front 99 feet (30,17£m)is zoned RT-2 Two-Family Dwelling District 
(From 67th Avenue), with the rear 32.6 feet (9.936m) zoned RS-1 One-Family 
Dwelling District. This zoning would appear to have been created prior to 1938 
with the resubdivision of four 33 foot (10.058m) lots which formerly 
fronted onto Hudson Street (former Lots 20-23). 

The site is currently developed with a one and a half storey semi-detached two- 
family dwelling which was constructed in 1931. According to the owner, there are 
3 bedrooms and a den in each unit. One of the units is currently occupied by 
the owner while the second unit is unoccupied due to anticipated redevelopment arising 
out of the present applications. This second dwelling unit (according to the 
owner) is normally rented for four hundred dollars ($400.00) a month. 

The RT-2 zoning on the north side of 67th Avenue is the northerly extent of a 
larger RT-2 district which extends almost to 70th Avenue. Development along 
the north side of 70th Avenue and to the south is regulated by the RM-3A Multiple 
Dwelling District Schedule. 

The RT-2 Two-Family Dwelling District is generally developed with low scale 
one and two-family dwellings. Adjoining the site on the west is a large two- 
storey single family dwelling developed on a 40 foot (1 2.192m) wide property 
which is alsq^plit zoned in the same proportions as the site under consideration. 
Immediately to the south of the site, across 67th Avenue, are two new two-family 
dwellings, each developed on 33 foot (10.058m) wide lots. On the southeast 
corner of 67th Avenue and Hudson Street is the Marpole United Church and Christian 
Centre. Across Hudson Street to the east of the site is a large two and a half 
storey residential building which has been approved for use as a lodging home 
since 1953, providing 8 dwelling units. 
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The RS-1 One-Family Dwelling District to the north of the site is generally 
developed with one and one and a half storey single family dwellings. The 
lot immediately to the north of the site is developed with a one and a half 
storey with basement single family dwelling. 


BACKGROUND 

Development Permit Application No. 79537 was submitted on December 9, 1977. 
It became evident very quickly that the proposed relaxation of the rear yard 
was not possible under the existing zoning as: 

1. Townhouses are not permitted under the RS-1 District Schedule, therefore 
this townhouse development could not be extended onto the RS-1 portion of 
the site; 

2. The Director of Planning cannot consider the relaxation of the rear yard 
requirement of a new building in the RT-2 or RS-1 schedules. 

The applicant was informed that the proposed development could not be considered 
under the present zoning situation and was further advised about rezoning 
application procedures. The rezoning application was made on December 20, 1977. 
Processing of the Development Permit Application proceeded and on January 11, 1978, 
a notification letter was sent to neighbouring residents. In response to this letter, 
and a sign posted on the site, a petition with 20 signatures and 3 letters in opposition 
to the proposed development have been received. A petition with 13 signatures in 
support of the proposal was submitted by the applicant on March 14, 1978. The 
Planning Department has mapped these responses in Appendix B. 


PROPOSED DEVELOPMENT 

The applicant submitted drawings with the Development Permit Application indicating 
the proposed development would consist of seven 2-bedroom units. Parking would 
be provided totally underground with a singular point of vehicular ingress/egress 
on Hudson Street. 


CALCULATIONS 

Site Area - 10,783 square feet (1001.774m2) 

No. of units proposed 

- seven 2-bedroom townhouse units 
Proposed floor area 

- 6,680 square feet (620.592m2) 


Proposed 


Floor Space Ratio 0.62 

Site Coverage 31% 

Height of Building— 2 storeys 

Setbacks: 67th Ave._24 feet(7.315m)_ 

East side-22 feet (6.706m). 

West side_7 feet (2.134m). 

Rear 7 feet (2.134m). 

Parking spaces 9 spaces 


Permitted or Required 
under RT-2, noting that 
townhouses are a conditional 
u se employing the RM-1 regulations 

.0.75 
.40% 

.2 storeys 
,24 feet (7.315m) 
_ 7 feet (2.134m) 
.10 feet (3.048m) 
35 feet (10.668m) 
. 9 spaces 


CITY ENGINEER 

The City Engineer, in a memorandum dated December 21, 1977, in regard to 

Development Permit Application No. 79557, listed the following items yet to 

be resolved to his satisfaction: 

1. Garbage pickup point. 

2. Width of manoeuvring aisle. 

3. Ramp grade. 

4. Building grades and design elevations to be shown. 


URBAN DESIGN PANEL 


The Urban Design Panel reviewed the proposal under the Development Permit 
Application on two different occasions. Their comments were as follows: 

"The Panel wishes to commend the applicant for having retained the 
existing vegetation. The desirability of increased modulation of 
the units together with an increased articulation of the roof surfaces 
was noted. 

RECOMMENDATION: That this proposal be viewed as a progress report." 

(February 2, 1978) 


"The Panel noted the changes which the applicant had made since the 
February 2 submission, however, it is felt that this development 
should express sloping ridged roofs as featured by the surrounding 
single family development. 

RECOMMENDATION: That this project be viewed as a progress report." 

(February 16, 1978) 

APPLICANTS STATEMENT 

The applicant submitted a written brief in support of the Development Permit 
Application. The Planning Department has attached this brief as Appendix C. 

The applicant has now stated, in discussion with Planning Department staff, 
that he no longer holds an option on the purchase of the property which is 
the subject of this application. Having paid the rezoning processing fee, 
the applicant felt it desirable to pursue the issue with Council on behalf 
of the property's owner. 

Marpole Local Area Planning Committee 

The Planning Committee reviewed the application and the recommendation of 
the Director of Planning at their meeting of May 11, 1978. The members of the 
Committee were in general agreement with the recommendation of the 
Director of Planning contained in this report and are looking forward to an 
examination of the RT-2 District in the Marpole area. 

ANALYSIS 

The RT-2 Two-Family Dwelling District of Marpole is presently a residential 
area of low scale, being largely developed with single-family dwellings and some older 
duplexes which blend well with that character and appear to have a sound future life 
expectancy. New development which has taken place has been limited to duplex 
development. An important consideration of the Marpole Area Planning Program will 
be the appropriateness of townhouses in conjunction with a review of this entire 
RT-2 area. 

Approval of a townhouse development (particularly one requiring rezoning at the 
northern edge of the area) would pre-suppose the ultimate outcome of the planning 
program, and represent a disregard for local citizen input at the initial stages 
of a program whose whole basis is the encouragement of such input. As well, 
approval of a townhouse proposal on this site might be viewed by builders and 
investors as an indication of City support for further townhouse developments in 
the immediate area. Subsequent investment activity and land assemblies could be 
detrimental to the existing residential quality of the area. More than a few 
townhouse developments would greatly change the character of the area. Council 
should seek to stabilise the community at this time by assuring that isolated 
development will not take place before a comprehensive study is complete. The 
Marpole Planning Committee is aware that higher density may be necessary to 
maintain services such as schools, but at the same time a careful assessment of the 
existing community is necessary before change can be anticipated and directed. 

Where a site has potential for a townhouse development compatible 
with the surrounding community, the Planning Department has responded favourably. 
Such potential can normally be identified by a number of criteria, such as vacancy 
or underutilisation of a site, or occupancy of a site by buildings which are not 
structurally sound, and a proposal in character with development on adjacent lands. 
Redevelopment of such sites does allow for incremental growth of a community over 
a long period of time. This site does not meet most of the criteria for townhouse 


development. The present structure is attractive and appears to be in good 
condition as is the house on the lot to the v/est. Of equal importance is the 
present character of this corner, with the existing two-family dwelling blending 
harmoniously and unc±)trusively with the adjacent one-family dwellings. 

The most immediate impact of a townhouse development would be on those people 
who live adjacent. Seven units in place of two would generate more 
activity at this relatively quiet corner. The attached Appendix B indicates 
both support and opposition to the rezoning and proposed development with 
considerable resident opposition from those who live along Hudson Street to 
the north. In this situation any benefits which may accrue to the City as a 
consequence of approval of the rezoning are outweighed by detrimental effects 
which would be felt in the surrounding community. 

The problem of two zones existing on one site is not one of critical importance. 
The Planning Department has previously identified a number of these zoning 
anomalies but because of current resources has not set a high priority on this 
issue. There has, in general, been favourable consideration of individual 
applications which rectify split zoning situations, in order that a property may 
be evaluated under one set of regulations rather than two or more. In reviewing 
the entire RT-2 District on the north side of 67th Avenue, it was discovered that 
there are three other lots currently split zoned RT-2/RS-1. Given that Marpole 
Local Area Planning Program commenced in January 1978, it is felt that all four 
lots should be reviewed at the same time through that program. 

Refusal of this application would leave the applicant with three alternatives. 

(a) The site could be left as is with its present development remaining. 
The existing building appears to be in good condition and fits in 
well with the existing neighbourhood. 

(b) The site could be redeveloped with a new two-family dwelling, 
providing that a proposed development met with regulations 
of the existing RT-2 zone. Given that the site is already 
developed with what appears to be a good two-family dwelling, 
this alternative would seem inappropriate and unlikely to 
occur at the present time. 

(c) The third possible alternative would be the subdivision of 
the site into two lots for two single-family dwellings, or 
two two-family dwellings. Such a subdivision would be subject 
to resolving the problems associated with the creation of 

an interior lot without secondary access. These problems 
cannot be readily resolved and again, seem unlikely to occur. 

SUMMARY 

The Director of Planning cannot support the rezoning or the develop- 
ment of this site with a townhouse project. This application is 
premature in light of the Marpole Local Area Planning Program and 
similar split-zoned sites in the vicinity. In reviewing the 
potential benefits of redevelopment of this site, the conclusion 
is that the existing dwelling is appropriate to the site and 
surrounding development, and any benefits to the rezoning would be 
outweighed by detrimental effects in the surrounding community. 

RECOMMENDATION: The Director of Planning recommends that the application be 
not approved. " 

The City Manager RECOMMENDS that the foregoing recommendation of the Director 
of Planning be approved. 


FOR COUNCIL ACTION SEE PAGE(S) LfeJ 
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MANAGER'S REPORT 


DATE 


May 25, 1978 


TO; 


Vancouver City Council 


CLASSIFICATION: RECOMMENDATION" 


SUBJECT: 


Consent of Assignment of Lease - Air 

Space over West Hastings Street - 1000 Block 


The Supervisor of Properties reports as follows: 

"British Pacific Building Limited leases air space over West Hastings 
Street between Parcel D, Block 1, D.L. 185 and Lot F, Block 1, D.L. 
185 for a term of 30 years from October 31, 1977. 

Application has been received from their lawyers requesting assignment 
of said lease from British Pacific Building Limited to the Great 
West Life Assurance Company. 

It is recommended that the City consent to an assignment of the lease 
of air space over West Hastings Street from British Pacific Building 
Limited to the Great West Life Assurance Company subject to the 
documents of assignment being to the satisfaction of the Director of 
Legal Services. 

The Director of Legal Services concurs with said assignment." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Properties be approved. 


FOR COUNCIL ACTION SEE PAGE(S) 
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PART REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 



MAY 18, 1978 


A meeting of the Standing Committee of Council on Planning 
and Development was held in the No. 1 Committee Room, Third Floor, 
City Hall, on Thursday May 18, 1978 at approximately 1:30 p.m. 


PRESENT 


Alderman Harcourt, Chairman 
Alderman Brown 
Alderman Kennedy 
Alderman Puil 


ABSENT 


Alderman Gibson 


CLERK TO THE 
COMMITTEE 


M. 


Cross 


RECOMMENDATION 


1 . Monthly Status of Rezoning Applications 

The Committee considered a memorandum dated May 15, 1978 

from the Zoning Planner forwarding the monthly status report on 

rezoning applications for the month of April, 1978 (on file in 

the City Clerk's office). 

Mr. R. Scobie noted that the By-law for Granville island 
was enacted on May 16, 1978 and not April 18, 1978 as indicated 
in the report. He advised that the rezoning application for 
the south side of Kingsway between Battison and Lincoln had 
been withdrawn. A new application has been received for the 
same property plus additional lands to the east. This has been 
placed on hold pending the outcome of the Kingsway Task Force 
Study. With respect to the rezoning application for 3338 and 
3390 The Crescent, Mr. Scobie advised that the Shaughnessy Heights 
Property Owners Association has met with the Planning Department. 
A status report to the Committee would be coming forward shortly. 

RECOMMENDED 

THAT the monthly status report on rezoning applications 
for the month of April, 1978 be received. 

2. Granville Street - Nelson Street to Granville Bridge 
Provision of Additional Litter Containers 


The Committee considered a report of the City Manager dated 
April 20, 1978 (copy circulated) in which the city Engineer 
advised that the merchants and building owners on this portion 
of Granville Street were generally satisfied with the level of 
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street cleaning provided by the City but requested additional 
litter containers near bus stops and other heavy traffic points . 
There are twelve existing litter containers. An additional four 
could be placed at four bus zones at a cost of $600 to 
purchase and install, plus $400 for maintenance for the balance 
of 1978. 

RECOMMENDED 

THAT four additional litter containers be provided at four 
bus zones on Granville Street between Nelson Street and 
the Granville Bridge at a cost of $1000 for purchase, 
installation and 1978 maintenance, funds to come from 
contingency reserve . 


3 . Strathcona - Planning Process and City-owned Lands located 
West of Hawks Avenue between Prior Street and Malkin Avenue 

The Committee considered a report of the City Manager dated 
May 2, 1978 (copy circulated) forwarding a report of the Director 
of Planning dated May 2, 1978 (on file in the City Clerk's office). 

Messrs. J. Winsor and M. Pedneault, Area Planning, outlined 
actions taken to date by the City, in response to a brief pre- 
sented by the Strathcona Property Owners and Tenants Association 
on March 29, 1977 which dealt with matters such as planning 
assistance, housing, community services and transportation. 

On January 27, 1977 the Planning and Development Committee 
considered a report of the City Manager which outlined various 
alternatives for the use of City-owned lands located west of 
Hawks Avenue between Prior Street and Malkin Avenue known as 
"Portion D". S.P.O.T.A. requested the Committee to defer con- 
sideration of the Manager's report until the Association had an 
opportunity to bring the issue and other concerns to the attention 
of City Council . 

On March 29, 1977 Council resolved that the matter be 
be deferred and the Director of Planning was instructed to 
report back after initiating a planning process with the Strath- 
cona Community in an endeavour to resolve the problems involved. 

The Planning Department report deals with issues which have 
been handled generally on an individual issue basis i.e., S.P.O.T.A. 
concerns related to: 

- Kiwassa 

- Area North of Hastings - Waterfront Access 

- Costs and Delays in Building Family Housing 

- Home Insurance 

- Taxes 

- Rail Yard Noise, Rail Rationalization 
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Issues which are more interrelated in nature, require further 
negotiation and co-ordination are : 


- Senior Citizens Facilities 

- Community Services 

- Prior Street Traffic 

- Trucks 

- Parking 

- Site C & D 

- Disposition of City-owned land, "Portion D" 

The Director of Planning recommended that follow-up action 
be undertaken on the issue of rail noise emanating from the 
Burlington Rail Yards south of Malkin Avenue and that various 
decisions regarding parking, traffic, land use options, social 
service provision, etc. be studied in the broader context of 
the Strathcona Community and incorporation as part of the Land 
Use study for Sites C & D. 

Mrs. B. Lee, President and Mr. G. Chapnan spoke on behalf 
of the Strathcona Property Owners and Tenants Association noting: 

a) The Association's reponse to the Planning Department 
report is one of support. 

b) The Association would like to develop family housing 
on Sites C and D. 

c) S.P.O.T.A. is exploring the possibility of purchasing 
the Pender Y.W.C.A. to utilize as a community health/ 
dental clinic for seniors and families. 

d) S.P.O.T.A. realizes the expense to upgrade Malkin Avenue 
to alleviate traffic on Prior Street — this should be 

a long-term plan indicating it would be done sometime 
in the future . 

After a discussion on the various issues the committee, 
RECOMMENDED 

A. THAT a decision with respect to the disposition of 
City-owned lands west of Hawks between Prior and 
Malkin known as "Portion D" be deferred pending a 
staff report on land use options for city-owned 
land Sites C & D west of Jackson Avenue between 
Pender and Keefer Streets . 

B. THAT the Director of Planning arrange a meeting between 
representatives of the Strathcona community, Burlington 
Northern Railway and City staff to discuss means of 
alleviating noise from the rail yards. 
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C. THAT the Director of Planning organize a meeting 
among representatives of the Planning Department, 
Social Planning Department, Vancouver Health Depart- 
ment, the Vancouver Parks Board, and representatives 
of the Strathcona Community to discuss plans for 
recreation and health related services for the 
community . 

D. THAT informal liaison between the representatives 
of the Strathcona Community, City staff and City 
Council be continued. 

E. THAT City officials investigate with representatives 
of the Pender Y.W.C.A. the possibility of withholding 
a decision on the sale of the property for six months 
and report back . 

4 . Kingsway Task Force Study Report 

The Committee considered a report of the city Manager dated 
May 11, 1978 (copy circulated) forwarding the Kingsway Task Force 
Summary Report dated May 10, 1978 (on file in the City Clerk's 
office) . 

Council on January 10, 1978 approved a recommendation of 
the Standing Committee on Planning and Development for a Task 
Force approach for a study to determine development policies 
for Kingsway East, bounded by Boundary Road, 2 9th Avenue, 
Rupert Street and 49th Avenue . 

A three-person joint Engineering-Planning Task Force was 
assigned to begin work on this study February 1st. Specialized 
assistance was obtained from other civic staff, consultants, 
planning students and area residents, notably in the areas of 
Urban Design, market analysis, and noise abatement/acoustical 
problems . 

The Task Force report notes that the major external forces 
influencing Kingsway East include: 

- The G.V.R.D. Liveable Region Program 

- Burnaby Metro Town 

- Proposed second stage of the B.C. Tel building 

- proposed L.R.T. system along the B.C. Hydro right-of-way 

- An additional two thousand new residential units in 
Champlain Heights, Areas E and F 

- Kingsway 's role as a primary arterial 

The Task Force made recommendations with respect to general 
policies to guide change, further status of emerging and predicted 
problems and immediate actions on current redevelopment proposals 
including specific guidelines for sites proposed for rezoning 
and being held pending outcome of the Study. 

The Director of Planning and City Engineer advise that 
this report is comparable to a Consultant's report and as such 
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INFORMATION 


5 . Demolitions 

The Supervisor of Property and Insurance reports as follows: 


"I have received and opened 
contractors for demolition 
below and have awarded the 
as noted: 


quotations from various 
of the structures listed 
contracts to the low bidders 


PROPERTY PROJECT 


105 Alexander 
St. Lots 20 - 
25, Blk. 1 
D.L. 181/196 

ll[|.l Comox St. School Site - 

Lot 16, Blk. 22 Request of School 
D.L. 185 Board 


SUCCESSFUL CITY TO CODE 
BIDDER PAY NO. 


J. Olar $675.00 9if07/l82 

Demolition 

Co. Ltd. 


Possible Redevelop- Riley Jones $520.00 9ij.07/l82 
ment Future Street 
Widening 

(Demolition authorized by Council - May 26/70) 


The above contracts have been confirmed by the Board of 
Administration and are reported to Council for 
information. " 


Your Board submits the matter to Council for INFORMATION. 
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the conclusions reached do not necessarily reflect their viewpoint. 
Further staff reviev; of the study in connection with feedback from 
the community groups is still required before detailed recommenda- 
tions can be made. it is proposed to hold a public information 
meeting in the area, with members of Council invited, to receive 
comments of affected individuals and community groups. After 
comments have been received the Director of Planning and City 
Engineer will report to a meeting of the Standing Committees on 
Planning and Development and Transportation. 

The officials recommended: 

"THAT the Director of Planning be instructed to commence 
processing rezoning applications which have been withheld 
pending completion of this Study; the final report (s) 
to Council be deferred until Council has considered 
recommendations of the joint committees." 

The members of the committee felt that this should be 
deferred until after the comments are received from the public 
information meeting. 

The Committee, 

RE COMMENDED 

A. THAT Council receive the Kingsway Task Force Summary 
Report . 

B. THAT the Director of Planning be instructed to hold 
a Public Information Meeting in the community and 
circulate the Task Force Conclusions to affected 
individuals and community groups in the Study area 
and invite their comments. 

C. THAT after comments have been received from community 
groups, etc., the Director of Planning and City Engineer 
report back to a special joint meeting of the Standing 
Committees on Planning and Development and Transporta- 
tion on Task Force recommendations . 

D. THAT recommendation D contained in the City Manager's 
report dated May 11, 1978 be deferred pending the 
outcome of the public information meeting. 

5. The Residential Rehabilitation Assistance Program - 
Program Design Changes 

The Committee considered a report of the City Manager dated 
May 16, 1978 (copy circulated) in which the Director of Planning 
advised that on Friday, May 12, 1978, the City R.R.A.P. Admini- 
strator was advised verbally by the local Branch Office of C.M.H.C. 
of two specific changes to the design of the R.R.A.P. Program 
which were to be implemented immediately: 
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a) A change in the interest charge of future R.R.A.P. 
loans to a rate related to that yielded by certain 
Government of Canada bonds - The current interest 

rate for Section 34.1 NHA funding is 10%. The interest 
reduction grant previously given through Section 56.1 
NHA funding is no longer available. 

b) A change to the loan forgiveness available on all 
privately- owned rental properties, except existing 
non-profits and co-operative, so that in future such 
forgiveness will be an amount equal to fifty per cent 
of the R.R.A.P. costs, but in no case exceeding $2,500 
for each family housing unit. 

The office further advised that only applications received 
by the local C.M.H.C. office no later than the close of business 
hours on May 13, 1978 would be considered under the previous 
program design. The above advice was confirmed in a letter 
received by the City Clerk on May 15, 1978. 

The report states that without the interest reduction grant 
there will be little advantage in most cases to arrange loan 
forgiveness through the Residential Rehabilitation Assistance 
Program and with a reduction in the loan forgiveness available 
to the landlord it will no longer be possible to undertake 
the necessary rehabilitation work and retain rental rates 
suitable for low and middle income tenants . 

The Director of Planning expressed concern that there was 
virtually no consultation with the municipalities that are now 
responsible for administering R.R.A.P. and there was no lead 
time to prepare any promotional materials. Much of the informa- 
tion now on hand can no longer be used and promotional efforts 
will be interrupted while new materials are being prepared. As 
the program is becoming more restricted in terms of the assistance 
available to the individual applicant, it will become more 
difficult to promote and encourage applications. More time will 
be spent in the promotion of applications resulting in an in- 
crease in overall administration costs. Also, it is anticipated 
that a larger number of applicants will cancel, reducing the 
total agency fee received by the City. 

The Committee, 

RECOMMENDED 

THAT the Mayor express in the strongest possible terms. 
Council's displeasure to both the Federal Minister of 
State for Urban Affairs and the Provincial Minister for 
Municipal Affairs and Housing that the recently announced 
changes to the R.R.A.P. program design have been implemented 
without prior consultation with the Municipalities respon- 
sible for the administration of R.R.A.P. and urge that 
consultation occur between C.M.H.C. and the Municipalities 
prior to any future program changes . 

The meeting adjourned at approximately 3:45 p.m. 


* * * * * 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


MAY 18, 1978 


A meeting of the Standing Committee of Council on Community Services 
was held on Thursday, May 18, 19 78, in Committee Room No. 2, Third 
Floor, City Hall, at approximately 1:30 P.M. 


PRESENT: Alderman Rankin, Chairman 
Alderman Bellamy 
Alderman Ford 
Alderman Marzari 

ABSENT : Alderman Gerard 

COMMITTEE CLERK: H. Dickson 


Adoption of Minutes 

The Minutes of the Cormnunity Services Committee meeting of Thursday, 
May 4, 19 78, were adopted after the following amendment: 

Add the words "One member pointed out the City does not 
control access to the site" to the first paragraph on 
Page 3 dealing with Jericho Hangar No. 5. 


Recorded Vote 

Unless otherwise indicated, votes of the Committee on each item 
were unanimous. 


RECOMMENDATION 

1. Boat Daycare Centre Property 

At the request of the Chairman, copies of the following 
memorandum dated May 15, 1978, from Alderman M. Ford to the 
City Manager were distributed to the members for consideration 
this day: 


" The Boat Daycare Centre, 2948 Victoria Drive is located 
on three lots adjacent to John HendryPark. These were 
sold to the School Board, who have now decided not to 
expand in the area and the lots have been offered back 
to the City or, failing that, they are to be put on the 
market. Since the cost of moving the Daycare Centre 
would be prohibitive, and since a , considerable amount 
of money has been invested in the Daycare Centre, it 
does not seem to be good economics to allow this Daycare 
Centre to be demolished at this time. There was $9,500 
of N.I, P. money expended on exterior renovations and toys, 
$2,375 came from the City. Servicing for the site cost 
the City $2,937 and fencing - $500. The 'Save the Children' 
fund has also expended money at this Daycare Centre. 

I suggest that the City r'e-purchase these three lots and 
continue to lease to the Boat Daycare Centre until such 
time as the need for daycare in the area is diminished or 
until there is room in the local school to absorb the 
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" Daycare Centre. At that time the question of selling the 
lots could be reconsidered. It does not seem to be good 
economics to lose the Daycare Centre while there is still 
a need for it, since, undoubtedly, some other arrangements 
will have to be made for the children. 

I understand the School Board will sell the lots to the City 
for the original purchase price. So, from an investment 
point of view, it is a reasonably good buy. " 

Appearing before the Committee on this matter was the Deputy 
Director of Finance who suggested two recommendations which the 
Committee might put forward to Council if the Committee is interested 
in purchasing back the three lots from the School Board. 

Following brief consideration, it was 

RECOMMENDED 

A. THAT the Supervisor of Properties negotiate with 
the Vancouver School Board to acquire the three 
properties upon which the Boat Daycare Centre is 
situated at 2948 Victoria Drive, with report to 
City Council. 

B. THAT it be recommended to the Property Endowment 
Fund Board that the three properties be acquired with 
Property Endowment Fund monies, on the basis that 
they appear to be a reasonable investment. 

2 . Fire By-law Upgrading - Hotel Vancouver 

The Committee had before it for consideration a Manager's 
report dated May 9, 1978, in which the Fire Chief, in accordance 
with the Committee's instructions, reported on the third progress 
report from Hotel Vancouver officials regarding the hotel's 
compliance with the City fire by-law. 

In the report, the Fire Chief reported that progress can be 
summarized as follows: 


•1^) Complete sprinkler system architectural drawings have been approved 
by the Fire Department. Tenders for the installation of this system 
closed on April 24th, 1978. 

b) A bar chart schedule of approximate completion dates for phases 1, 
2, and 3 has been submitted to the Fire Department. 

c) Tenders have been called for installation of the fire alarm system. 
Tenders to close of May 23, 1978. 

d) Fire alarm architectural drawings have been reviewed by the Fire 
Department, errors and onmisions were corrected and the plans were 
returned for revision to Keen Engineering Company. 

e) Guest room door modifications are continuing. 

The Fire Chief is satisfied that reasonable progress is being maintained 
by the hotel management. " 
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Appearing before the Committee on this matter was the Chief 
Fire Warden who advised the Committee that he and other City 
officials had met with officials of Canadian National from Montreal 
the day before the Committee meeting to discuss this matter and 
that progress is continuing and is up-to-date. 

Following discussion, it was 

RECOMMENDED 

THAT the City Manager's report dated May 9, 1978, be 
received. 


3. 1978 Spring Quarter Grants Report 

The Committee had before it for consideration a Manager's 
report dated May 10, 197 8, in which the Director of Social Planning 
reported on twenty-five grant requests totalling $318,822 on which 
the Director of Social Planning recommended grants totalling 
$71,432 to ten of the organizations applying. It was noted from 
the report that if these ten grants are approved, it would leave an 
unappropriated balance in the 1978 community services grant budget 
of $128,356. 

Appearing before the Committee on this matter were three 
members of the Social Planning Department who reviewed each 
application individually, providing background information on the 
functions and finances of each organization and the reason for 
Social Planning 's recommendation in each case. 

Prior to the Committee examining each application, a repre- 
sentative from the Social Planning Department advised there was 
an additional application and an information sheet dealing with 
this application was distributed to the members. 

The Social Planning Department's spokesman then advised the 
Committee of new figures to be substituted on Page 1 of the 
Manager's report to reflect this additional grant application. 
(These amendments are indicated on the attached Manager's report.) 

When considering the application of the B.C. Coalition of the 
Disabled for a grant of $56,280 (a case where Social Planning 
recommended there be no grant) , a spokesman for the organization, 
in response to questions by the Committee, indicated that office 
expenses total $4,510. 

When considering the application of the B.C. Civil Liberties 
Association for a grant of $5,000, a representative from the 
Association, in response to questions by the Committee, indicated 
that a grant from the City would ensure the organization would 
receive Federal funding. 

It was 

RECOMMENDED 

A. THAT City Council approve grants totalling $86,2 74 
to sixteen organizations in the amounts indicated 
in the righthand column of the appendices to the 
City Manager's report dated May 10, 1978, and 
subject to any terms and conditions of the Director 
of Social Planning. 
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B. 


THAT no grants be made to the following organiza- 
tions : 


Elizabeth Fry Society 
Canadian Memorial Church 
B.C. Ski Team 
New Age Community Centre 
Vancouver Dilaram House 
Victoria Order of Nurses 
Sierra Club of Western Canada 

People Place - East Indian Senior Citizen Program 
Epilepsy International Symposium 


C. THAT consideration of the Vancouver East Lion's 
Club grant application be deferred pending the 
result of the City's application to the Recreation 
Facilities Assistance Program (REFAP) for the 
applied for grant of $25,705. 


4. Gastown Residents Association - 
(Stanley and New Fountain Hotels) 

The Committee had before it for consideration a Manager's 
report dated May 9, 1978 (copy circulated) in which the Director 
of Social Planning reported on the history of the operation of 
the Gastown Residents Association which houses 103 residents at 
36 Blood Alley Square. 

The report reviewed a niimber of problems which the Gastown 
Residents have had to deal with, reviewed a series of recommenda- 
tions passed by City Council on December 6, 1977, when the financial 
problems of the residence became critical in the last few months of 
1977, and the results of Council's December 6, 1977 motions. The 
report concluded that at this time. Central Mortgage & Housing 
Corporation is taking a supportive and active role in the affairs 
of the Gastown Residents and that the Director of Social Planning 
feels it is appropriate for the City to withdraw its involvement 
in the residence now that it appears to be functioning fairly 
smoothly. 

Appearing before the Committee on this matter was a repre- 
sentative of the Social Planning Department who reviewed the report. 

During discussion, the Chairman pointed out that there continues 
to be difficulty encountered by many residents in filling out SAFER 
Provincial Government application forms, and the representative from 
the Social Planning Department was requested to prepare a report for 
the Committee on how the SAFER application form could be simplified. 

Following further discussion, it was 

RECOMMENDED 

THAT the City Manager's report dated May 9, 1978, 
be received. 


The meeting adjourned at approximately 3:00 P.M. 



REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON 

TRANSPORTATION 

May 18, 1978 

A meeting of the Standing Committee of Council on 
Transportation was held on Thursday, May 18, 1978 in the 
No. 2 Committee Room, Third Floor, City Hall, at approximately 
3:30 p.m. 

PRESENT: Alderman W. Kennedy, Chairman 

Alderman D. Bellamy 
Alderman M. Ford 
Alderman M. Harcourt 
Alderman H. Rankin 

COMMITTEE 

CLERK: J. Thomas 

The minutes of the meeting of May 4, 1978 were adopted. 


RECOMMENDATION: 


1. Garbage Containers on City Lanes/Streets 

The Committee had for consideration a Manager's Report 
dated May 12, 1978 (circulated) in which the City Engineer 
referred to the problems associated with the proliferation of 
large garbage containers located on city streets and lanes 
and recoiranended a program to control and regulate the 
placement of the containers. 

The City Engineer recommended as follows : 

(a) A program to regulate placement of garbage containers 

on city streets be approved. Further, that the location 
and maximum size of containers be to the satisfaction 
of the City Engineer. 

(b) The Director of Legal Services and the City Engineer 
be instructed to prepare the appropriate agreement 
and execute it on behalf of the City with companies 
wishing to place containers on the street. 

(c) A rental fee be set at $12.00 per year per cubic yard 
of container volume. This rental is to be reviewed 
in 1979 with a report back to Council on the success 
of the program and continuing administrative costs. 

(d) An expenditure of $7,000 be approved to implement this 
program in 1978. There will be no net cost to the City 
as the program is expected to generate revenue of 
approximately $8,000 in 1978, and $15,000 in ensuing 
years . 

Present for the discussion were : 


Mr. G. Mass Smithrite Disposal Ltd. 

Mr. L. Remple Haulaway Disposal Ltd. 

Mr. K. Muter Superior Sanitation Services Ltd. 

Mr. M. Cecconi IXL Service Ltd. 


The Assistant City Engineer, Traffic Division, reviewed 
the report with the Committee, and displayed photographs 
illustrating typical problems. Mr. Rudberg advised the 
placement of containers on streets and lanes was prohibited 
by the Street and Traffic By-Law and the Refuse By-Law. 
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In older areas of the City where buildings did not 
have off-street locations for containers the practice had 
been tolerated for the past 10 - 12 years because a useful 
public function was being served. However, there were now 
approximately 500 large garbage containers in the lanes, 
resulting in increasing congestion and restriction of vehicular 
traffic. Loading and unloading of commercial deliveries in 
lanes was increasing, thus compounding the problem. One 
example was the commercial area in the vicinity of the 
Granville Mall, where lanes were the only means available 
for deliveries. 

Mr. Mass presented a brief (on file) submitting the 
biggest problem in back lanes was not the placement of 
containers but the location of power and telephone poles 
and improperly parked vehicles for which no one would accept 
responsibility for removal. 

A tour of alleys and lanes disclosed 90% of the containers 
not located on customer property were placed behind or 
adjacent to power and telephone poles, and could not be 
considered a traffic hazard. Mr. Mass contended the main 
thrust of the City Engineer's proposal was to establish a new 
source of revenue which would reduce the efficiency of the 
private haulers and result in additional costs for their 
customers. Smithrite would do everything legally possible to 
resist the introduction of the program. 

Mr. Remple (brief filed) questioned efforts to control 
private enterprise with more and more red tape at a time when 
merchants and business were suffering from the economic climate. 
On June 1, 1978 disposal field fees would be increased 25%, 
and this would have to be passed on to the customer. The Union 
contract would shortly be re-negotiated and the new rates would 
be passed on. How much could the merchant or business be 
expected to bear? If the regulations were approved his 
company's operations in Vancouver would no longer be economically 
viable. If other haulers were in the same position, the City 
would have an imposed monopoly. Mr. Remple urged the proposal 
be scrapped. 

Mr. Muter (brief filed) advised it was not clear whether 
the City intended imposing the rental fees on its own customers. 
If not, it appeared the City was singling out the private 
enterprise firms as the ones to bear the costs, which would then 
be passed along to their customers. Private companies were 
making a commendable effort to keep areas of the city clean and 
sanitary, and should be encouraged to continue. If customers 
could not afford container services the outcome might be 
quantities of loose garbage in the lane-ways. 

Mr. Cecconi (brief filed) stated his company was opposed 
to the proposal because it would do nothing to effect a solution 
to the problem, but would impose an unnecessary financial burden 
on City businesses in times of economic uncertainty. 

The City Engineer referred to the industry's claim that 
the City was setting up a bureaucratic nightmare. Mr. Curtis 
pointed out the City had thousands of encroachment agreements 
relating to control of use of lanes, streets and sidewalks. 
Container agreements would be dealt with on the same basis. 
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During discussion members of the Committee agreed the 
obstruction of downtown lanes and alleys was a serious 
problem, but it was felt the recommendations proposed would 
not provide a complete solution. There was still room for 
negotiation between the City and private contractors, and 
the industry representatives were urged to co-operate in 
discussions with the Engineering staff in an effort to reach 
an acceptable solution. 

It was 

RECOMMENDED, 

THAT consideration be deferred for one month, pending 
further discussion between City staff and industry 
representatives . 


2 . Arthur Laing Bridge 

On July 28, 1977 at a joint meeting of Vancouver and 
Richmond Councils to discuss Richmond's proposal to open 
the Arthur Laing Bridge to commuter traffic, it was agreed 
the matter be referred to the Transportation Committee for 
further study in conjunction with B. C. Hydro and report back. 

Before the Committee for consideration this day was 
a Manager's Report dated May 9, 1978 (circulated) in which 
the City Engineer recommended that Vancouver join Richmond in 
negotiating with the Federal Government for a study of direct 
exclusive transit routing between Vancouver and Richmond via 
Sea Island. 

In the report, the City Engineer advised Richmond 
Council on February 17, 1978 had decided to negotiate with 
the Federal Government for provision of a commuter bus access 
ramp onto the Arthur Laing Bridge. 

Committee members questioned the Assistant City Engineer - 
Traffic Division on what means could be used to ensure 
transit-only use if access ramps were installed. Mr. Rudberg replied 
it was anticipated that signs and police enforcement would provide 
an effective deterrent. 

It was 
RECOMMENDED, 

THAT Council join Richmond in negotiating with the 
Federal Government for a study of direct exclusive 
transit routing between Vancouver and Richmond via 
Sea Island. This study should incorporate the follow- 
ing items : 

1. Design of exclusive transit access from Richmond 
to Sea Island and the Laing Bridge. 

2. Design of exclusive transit access from the Laing 
Bridge to the Arbutus LRT corridor in Vancouver. 

3. Review of the Richmond and Massey Tunnel transit 
services and the potential for routings via the 
Laing Bridge. 

The meeting adjourned at approximately 4:25 p.m. 



REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


MAY 18, 1978 


A meeting of the Standing Coininittee of Council on Finance and 
Administration was held on Thursday, May 18, 1978, in Committee Room 
No. 3, Third Floor, City Hall at approximately 3:30 p.m. 


PRESENT ; Alderman Brown, Chairman 
Alderman Marzari 
Alderman Puil 

ABSENT : Alderman Gerard 
Alderman Gibson 

CLERK : G. Barden 


RECOMMENDATION 

1. Grant Request - AAP-KI-MEHFIL Cultural Society 

The Coiranittee considered the attached Manager's Report dated 
May 11, 1978, wherein the Director of Social Planning reported on 
a request from the AAP-KI-MEHFIL Cultural Society for a grant in the 
amount of $1,270 to cover the rental of the Queen Elizabeth Theatre, 
where they staged a benefit concert on May 14, 1978, in order to 
raise funds for their organization. The aims of the Society include: 

(a) To promote the growth and appreciation, as well as 
to serve Canadian Multiculturalism through music 
and folklore of India and other Asian countries. 

(b) To promote communication, mutual tolerance and under- 
standing between Canadians of Indian Origin and other 
ethnic groups and nationalities of Canada. 

Their programs include television productions, video tapes for 
use in schools, cultural activities for seniors and information 
sharing about the East Indian community and about Government services 
for ethnic groups. 

Mr. N. Damji and Mrs. Sardana representing the Society, advised 
that they had collected approximately $3,000 at the concert but 
following deductions for rental and other fees they only had approxi- 
mately $600 left towards their program. They reported that they had 
interviewed school children and found they are suffering discrimination 
and they hope to bring better understanding in the community between 
all Canadians through their program. 

It was pointed out that their request would have to be considered 
as an outright grant since their request comes after the concert in 
the Queen Elizabeth Theatre. The Committee advised the Society re- 
presentatives that their grant request should go before the Community 
Services Committee and be considered with all the social services 
grants early in the year. 

Following further discussion, a motion was put to approve 50% 
of their grant request, being $635, and the motion was lost. The 
Committee took no further action on this matter. 


continued 
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355 


Mate Zrno 5 i^O' x 157.81; ' $12,000.00 

157.86' 


7. RECOMMENDED that the following sales by tender received by 

the Supervisor of Property and Insurance be approved under the terms 
and conditions set down by City Council, being in each case the 
highest offer:- 

Re: Lots A - l, Blk. $, D.L. 663, Plan 13751 

Sit: W/S of Elgin between I|.7th & i|5th Aves. 
Zoning (RS-1) 


NAME 


Board of Administration, November 27, 1970 


PART II 


(PROPERTIES) 


SALES 


RECOMMENDATIONS 


6. RECOMMENDED that the following application to purchase 

received by the Supervisor of Property and Insurance be approved under 
the terms and conditions set down by City Council. 

Re: Lot 5, Blks. 1 & 8, D.L. N^g 339, Plan I33O8 

Sit: S/S U8th Ave., between Tyne St. & Boundary Rd. 


NAME 


LOT APPROX.SIZE SALE PRICE 


TERMS 


Cash 


CONDITIONS 


LOT APPROX.SIZE 


SALE PRICE 


TERMS 


CONDITIONS 


Peter 
Wolff 


!^be 
Toews 


C li9.5' X 109.88 ' $11,500.00 
109.96' 

A 1^9.5' X 109.73 ' $11,800.00 
109. 81' 


City This lot known to 
TeiTTis @ contain peat, and 
9-3/l|-^ no guarantee given 
to soil stability. 

City This lot known to 
Terms @ contain peat, and 
9-3/l|-^ no guarantee given 
to soil stability. 


3. RECOMMENDED that the following offer to purchase received by 

the Supervisor of Property and Insurance be approved under the terms 
ind conditions set down by City Council, being in each case the highest 
Dffer :- 

Re: Lot 1, Blk. 11, S/E^ D.L. 336 

Sit: S/E corner of i|9th Ave. & Elliott St. 
Zoning (CD-I) 


:^AME 


LOT APPROX.SIZE 


SALE PRICE 


:3oughton, 1 
, Street & Co. 

or Bralic- 
!iamboni Con- 
strue tion 
Oo. Ltd. 


27k.3i; 'x 302.56 ' $132,500 
276.73' 288. 71' 

(1.83 acres) 


TERMS CONDITIONS 

City 1) The scheme of 

Terms @ development being subjec 

9-3A^ to the RM-1 Multiple 

Dwelling District reg- 
ulations and to the 
approval of the Technica 
Planning Bd. prior to 
sale, such scheme of 
development to be 
approved within 120 days 
from date of acceptance 
of tender. 
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2 . Fire Department - Staff 

The Committee considered the attached Manager's Report dated 
April 25, 1978 wherein the Fire Chief and Administrative Analyst 
reported on staff requirements in the Fire Department. 

Fire Chief Konig pointed out that the complexity of the working 
conditions, more diverse responsibilities related to the Fire By-law 
enforcement and general administrative duties have increased the 
workload to the point where an additional staff officer is necessary. 
He explained the reasons why the work could not be handled by a 
clerk or a computer. 

It was further pointed out that vacant positions in the Fire 
Department could not be permanently posted until the incumbent has 
officially retired. This increases the workload as the hiring 
practices of the Fire Department are such that the minimum manning 
strength must be maintained when an officer is sick or takes vacation 
prior to his official retirement date. This is handled by placing 
staff in an acting capacity in the interim. The extra administrative 
workload created by this procedure could be alleviated if the Fire 
Chief was permitted to fill the positions on a permanent basis. 

Following further discussion, it was 

RECOMMENDED 

(A) THAT, subject to classification by the Director of 
Personnel Services, an additional Assistant Fire 
Chief be authorized in the Fire Department at an 
annual recurring cost of approximately $30,000 per 
year based on 1977 rates, and a new and nonrecur- 
ring cost of $1200 for office furnishings and 
equipment. 

(B) THAT the Fire Chief be authorized to post and fill 
all positions upon the incumbent leaving in antici- 
pation of retirement; this proposal will not 
involve any extra costs to the City. 


3. Possible Sale of H Block at 2500 Block Franklin Street 
(Hastings Collective Parking Project) to J. Funaro 

The Committee considered the attached Manager's Report dated 
May 8, 1978, wherein the Director of Finance and the Supervisor of 
Properties reported on the property value and possible sale price 
of the City owned h block in the 2500 block Franklin Street currently 
used for the Hastings Collective Parking Project. 

The City Manager submitted a memo dated May 16, 1978 suggesting 
a procedure to follow to bring the matter to a conclusion. The major 
steps discussed by the Committee were: 

a sale price be established; 

ascertain the wishes of the people paying on the 
local improvement; 

the conditions under which the lot should be made 
available; 

legal mechanism for doing so; 

rezoning of the site; 

a public hearing to be arranged; 

approval of Development Permit Application. 


continued 
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Clause #3 continued ; 

City officials felt the loaical step to start with would be 
to determine a sale price as this step would entail the least amount 
of staff time expended if mutual agreement between the City and the 
purchaser could not be arranged. 

Mr. J. Baker, Solicitor, Mr. G. Massey, Architect, together 
with Mr. and Mrs. J. Funaro attended the meeting and spoke to the 
proposal. Mr. Baker advised that his client has already spent a con- 
siderable amount of time and money on the proposal and he felt that 
the matter may as well be concluded if a sale price could not be 
agreed upon at this point. 

The Director of Legal Services advised that some months ago it 
was felt that there was little objection to the development proposal 
but recently more objections have been received. He stated that it 
is unlikely that the Legislature would pass legislation relieving 
the City of its obligation to hold the property in trust unless an 
overwhelming majority of the property owners consented to termination 
of the trust. 

During the ensuing discussion. Committee members were of the 
opinion that the sale price should not be discussed at this point. 
They felt that a survey of the property owners paying on the local 
improvement should be undertaken first to ascertain under what, if 
any, circumstances the property owners would be agreeable to giving 
up their existing parking arrangements. The Committee also felt 
that arrangements for a public hearing should proceed simultaneously 
with the survey. 

Following further discussion, it was 

RECOMMENDED 

(A) THAT the City Manager conduct a survey of the legal 
property owners of the Hastings Collective Parking 
Project to ascertain their wishes regarding the 
proposed development and the circumstances under 
which they would be agreeable to terminating the 
trust held on the project by the City. 

(B) THAT arrangements for a public hearing proceed 
simultaneously with the survey on this matter. 


The meeting adjourned at approximately 4:55 p.m. 


* * * * * 



MANAGER'S REPORT 


May 26, 1978 


TO: Vancouver City Council 

SUBJECT: 2500 BLOCK FRANKLIN STREET 

CLASSIFICATION: Recommendation 


The City Manager reports as follows: 

The staff recommendation to the Finance & Administration Committee had been 
to try to settle the financial terms of any deal with Mr. Funaro before pro- 
ceeding further with the legal and the planning issues. 

However, the Committee recommends that the first step be to ascertain the 
views of the property owners who contribute to the Collective Parking Lot. 

If Council approves this recommendation, I recommend the following procedure: 

1) Land Registry Office to provide certificates of encumbrance; 

2) Law Department to determine who the legal owners now are of each 
piece of property; 

3) A letter to be prepared to each owner, explaining 

a) the proposed development 

b) the new parking arrangements 

c) the financial arrangements for the property owners 

d) where to get extra information 

and requesting an answer within four weeks. 

A) Letter to be prepared jointly by Planning, Law and Engineering, and 
to be sent out by registered mail from the City Clerk's Office who 
will also do a follow-up; 

5) A flyer to be distributed by hand at the same time to the merchants 
(who are usually lessees on the same properties) telling them of the 
proposal made to the property owners and encouraging them to contact 
and give him the lessee's views. 

6) The returns to be tabulated and presented to Council with recommenda- 
tions for further action. 

7) The financial arrangements to be proposed under (3c) to include: 

a) No further maintenance contributions 

b) Contributors making annual payments for the acquisition of the lot 

to cease further payments 

c) Property owners who paid their share to be refunded a portion of 

their payments 

d) The reimbursements under (c) to be charged against the proceeds 

from the sale of the lot 

e) The local improvement by-law to be cancelled. 

In the event that Council approves the recommendation from the Finance & 
Administration Committee, then the City Manager RECOMMENDS: 

A) That the survey be undertaken by the City using the procedure outlined 
in (1 ) to ( 7 ) above . 

B) That up to $1,000 be appropriated from the Contingency Reserve to defray 
costs of the survey. 

FOR CO'JNCiL ACTION SEE PAG£(S) 


CITY OF VANCOUVER 


REGULAR COUNCIL I^ETING 


A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, June 13, 1978, in the Council Chamber, 
conunencing at 2:00 p.m. 

PRESENT ; Mayor Volrich 

Aldermen Bellamy, Brown, Ford, Gerard, 
Gibson, Harcourt, Kennedy, 
Marzari, Puil and Rankin 

CLERK TO THE COUNCIL; R. Henry 


PRAYER 

The proceedings in the Council Chamber were opened with 
prayer offered by the Civic Chaplain, the Reverend Demetrios 
Partsafas of St. George's Greek Orthodox Church, Vancouver. 


'IN CAI-IERA' MEETING 

The Council was informed that there were matters to be 
considered 'In Camera' later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Gerard, 

THAT the Minutes of the following meetings be adopted; 

Special Council (Public Hearing) - May 25, 1978 
Regular Council (Except 'In Camera') - May 30, 1978. 

- CARRIED UNANIMOUSLY 

COmiTTEE OF THE WHOLE 

MOVED by Aid. Brown, 
SECONDED by Aid. Ford, 

THAT this Council resolve itself into Committee of the 
Whole, Mayor Volrich in the Chair. 

- CARRIED UNANIMOUSLY 


COMMUNICATIONS OR PETITIONS 


1. Letter of Appreciation to Leon & 
Thea Koerner Foundation re Grant 
to Archives 


In a letter dated May 29, 19 78, the City Clerk advised 
that the City Archives has received a grant of $1,500 from 
the Leon and Thea Koerner Foundation towards its 'Public 
Awareness of Vancouver's Documentary Heritage Project'. It was 
requested that the Mayor forward a letter of appreciation to 
the Foundation on behalf of Council. 

MOVED by Ala. Kennedy, 

TliAT the foregoing request be approved. 


- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIONS (cont'd) 

2. Transfer of Zoning Data 
to Real Estate Board 

Under date of June 7, 1978, the Real Estate Board of Greater 
Vancouver submitted a letter requesting that it appear before 
Council as a delegation to discuss the transferring of certain 
property data to the Board's computer system for use by its 
membership. It was recalled that Council had previously decided 
not to allov; the transfer of this data to the Board. 

MOVED by Aid. Puil, 

THAT the letter from the Real Estate Board of Greater 
Vancouver be received and filed. 

- LOST 

(Aldermen Bellamy, Brown, Ford, Gerard, Gibson, 
Harcourt, Kennedy, Rankin and the Mayor opposed) 

MOVED by Aid. Kennedy, 

THAT the delegation request from the Real Estate Board of 
Greater Vancouver be granted, and should other requests to 
address Council on this topic be received, the Council also 
hear these delegations; 

FURTHER THAT the report of the City Manager dated June 9, 
1978, on the matter of additional staff for the Zoning Counter, 
be deferred pending the hearing of the delegation. 

- CARRIED UNANIMOUSLY 


3. Stanley Park Seawall/Pedestrian/ 
Cycle Path - Information Officers 

In a letter dated June 7, 19 78, the Park Board submitted a 
request for Council to provide additional funding necessary to 
use the Provincial Government Student Employment Program to hire 
information officers in Stanley Park for the 1978 summer months. 
It was explained that the Provincial Government's grant would be 
$8,064 and the Council's contribution would be $8,708, to supplement 
the Provincial Government grant. 

The Council was advised that the City Manager recommends 
that Council approve of the Park Board making application to the 
Provincial Government, and if successful, the additional funding 
be financed from within the Park Board's current operating budget. 

MOVED by Aid. Brown, 

THAT the foregoing recommendation of the City Manager be 
approved. 

- CARRIED 

(Alderman Kennedy opposed) 


4. Request for Vancouver to become Member 

of Canadian Council on Social Development 

In a letter dated May 31, 1978, the Canadian Council on 
Social Development invited the City of Vancouver to become a 
member of its organization. The letter detailed the functions 
of the Social Development Council and asked that the Council 
contribute annually an amount equal to $2.00 per thousand of 
the population of theCity. 

MOVED by Aid. Puil, 

THAT Vancouver City Council not accede to the request of 
the Canadian Council on Social Development. 

- CARRIED 


(Aldermen Harcourt, Marzari and Rankin opposed) 
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COMMUNICATIONS OR PETITIONS (cont'd) 

5. Gabriola Mansion, 
1523 Davie Street 

In a letter dated June 9, 1978, the Heritage Committee of 
the Community Arts Council of Vancouver requested to appear as ^ 
a delegation later this day to address Council on the matter f 
of alterations to Gabriola Mansion, 152 3 Davie Street, which is 
the subject of a Manager's report dated June 9, 197 8. 

MOVED by Aid. Rankin, 

THAT the foregoing delegation request be granted. 

- CARRIED UlIANIMOUSLY 


6. Impact of Fire and Building 

By-laws on Existing Buildings 

Council noted a letter dated June 9, 1978, from the 
Apartment Tenant Owners Association requesting that it be 
allowed to appear as a delegation at the Council meeting on 
June 27, 1978, to present a submission on amendments to the 
Fire and Building By-laws. The writer explained that he would 
be out of town on June 15th, the date set to hear delegations 
on the matter before a special joint meeting of the Standing 
Committees on Community Services and Planning & Development. 

MOVED by Aid. Harcourt, 

THAT the delegation request from the Apartment Tenant 
Owners Association to address Council on June 27, 1978, be 
granted . 

- CARRIED UNANIMOUSLY 


7 . Free Downtown Bus Service 

In a letter dated June 12, 1978, the Gastown Historic Area 
Planning Committee requested to appear as a delegation this day 
in support of the free Downtown bus service. This matter is the 
subject of a report by the City Manager dated June 9, 1978, to 
be considered later this day. Several other delegation requests 
were also noted. 

MOVED by Aid. Harcourt, 

THAT the delegation requests to speak this day on the matter 
of the free Downtown bus service, be granted. 

- CARRIED UNANIMOUSLY 


CITY MATIAGER'S REPORTS 


A. MANAGER'S GENERAL REPORT 
JUNE 9, 19 7 8 


Works & Utility Matters 
(June 9, 1978) 


The Council considered this report which contains five 
clauses identified as follows: 

CI. 1: Check-Valve Installation in Zone 440 - 

1978 Capital Budget 
CI. 2: Sewer Construction C.P.R. Right-of-Way 

Kitsilano Point 
CI. 3: Hastings Street Viaduct Replacement - 

Agreement with Burlington Northern Railway 
CI. 4: Hastings Street Viaduct Replacement - 

Agreement with B.C. Hydro 
CI. 5: Closure of Portion of Lamey ' s Mill Road West 

of Alder Crossing 

cont ' d. . . . 
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CITY MANAGER'S REPORTS (cont'd) 

Works & Utility Matters 
(June 9, 1978) (cont'd) 

Clauses 1, 2, 3, 4 and 5 

MOVED by Aid. Puil, 

THAT the recommendations of the City Manager contained 
in Clauses 1, 2, 3, 4 and 5 be approved. 

- CARRIED UNANIMOUSLY 


Building & Planning Matters 
(June 9, 1978) 


The Council considered this report which contains eight 
clauses identified as follows: 


CI. 1: D.P.A. - 4332 Quebec Street 

CI. 2: Demolition Request - 531 Carrall Street 

CI. 3: D.P.A. - 835 Beatty Street 

CI. 4: D.P.A. - Alterations to Gabriola, 1523 Davie 

CI. 5: Amendments to the RS-IA District Schedule 

CI. 6: D.P.A. - Exterior Alterations to the C.P.R. 

Station, 601 West Cordova 

CI. 7: Non-Market Lease - Enclave 19 - Champlain Heights 

CI. 8: Champlain Heights Enclave 19 


D.P.A. - 4332 Quebec 
Street (Clause 1) 

In considering this clause. Council noted a letter dated 
May 3, 1978, from the Riley Park Citizens' N.I. P. Planning 
Coromittee urging approval of the proposed development and a 
letter dated June 9, 1978, from Mr. Hugo Morawsky proposing that 
8 townhouse units be allowed on the site rather than 6 suggested 
by the Director of Planning. Having in mind the statement in 
the report that there were strong objections from a number of 
neighbouring property owners , it was 

MOVED by Aid. Rankin, 

THAT this whole matter be referred to the Standing Committee 
on Planning and Development and delegations be invited to meet 
with the Committee to discuss the proposed development. 

- CARRIED UNANIMOUSLY 

Clauses 2 and 3 

MOVED by Aid. Puil, 

THAT the recommendation of the City Manager contained in 
Clause 2 be approved and Clause 3 be received for information. 

- CARRIED UNANIMOUSLY 

D.P.A. - Alterations to Gabriola 
Mansion, 1523 Davie Street (Clause 4) 

It was agreed to defer consideration of this clause 
pending the hearing of a delegation later this day. (See page 4 2 
for Council's action.) 


Clauses 5, 6, 7 and 8 

MOVED by Aid. Puil, 

THAT the recommendations of the City Manager contained in 
Clauses 5, 6 and 7 be approved and Clause 8 be received for 
information . 

- CARRIED UNANIMOUSLY 
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CITY I4AHAGER'S RLPORTS (cont'd) 


Finance Hatters 
(June D, 197 8) 

The Council considered this report which contains four 
clauses identified as follows: 

CI. 1: Royal Vancouver Yacht Club - Development in 

Coal Harbour 
CI. 2: 75th Annual Convention of U.B.C.M. - 

September 20th, 21st and 22nd, 1978 
CI. 3: Additional Staff - Zoning Counter 
CI. 4: Park Board - Staffing 

Royal Vancouver Yacht Club - Development 
in Coal Harbour (Clause 1) 


In considering this clause, the Mayor advised that he had 
received information from the Royal Vancouver Yacht Club that 
it has abandoned its plans to construct an island in Coal Harbour. 

MOVED by Aid. Gibson, 

THAT this Clause be received for information. 

- CARRIED UNANIMOUSLY 

Clauses 2 and 4 

MOVED by Aid. Harcourt, 

THAT Clause 2 be received for information and the recom- 
mendation of the City Manager contained in Clause 4 be approved. 

- CARRIED UNANIMOUSLY 

Additional Staff - Zoning 
Counter (Clause 3) 


For Council action oh this clause, see page 2. 


Property Matters 
(June 9, 1973) 

The Council considered this report which contains seven 
clauses identified as follows: 

Rent Review - N/W Corner Granville and Beach 
Establishing Portion of City-owned Property for 
Lane Purposes - N/S 2nd Avenue East of Pine 
Consent to Assignment of Lease - City-owned Lane 
between Broadway and 8th Avenue 
Rent Review - 240 Northern Street 
Rent Review - 160 2 Western Street 
Site Acquisition for Kivan Boys' and Girls' 
Club - 2849, 2616 and 2881 St. George Street 
Acquisition for Lane Purposes - W/S Main between 
19th and 20th Avenues 


CI. 

1: 

CI. 

2: 

CI. 

3: 

CI. 

4: 

CI. 

5: 

CI. 

6: 

CI. 

7: 


Clauses 1 to 7 inclusive 


MOVED by Aid. Harcourt, 

THAT the recommendations of the City Manager contained 
in Clauses 1, 2, 3, 4, 5, 6 and 7 be approved. 


- CARRIED UNAIJIMOUSLY 
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CITY MANAGER'S REPORTS (cont'd) 


B. Greek Days 197 8 

Council considered a report of the City Manager dated 
June 8, 1978, concerning regulations for the 1978 Greek Day 
celebration planned for June 25, 1978. A report dated 
June 7, 1978, from the Council Committee on the Arts was 
noted. 

MOVED by Aid. Brown, 

THAT the recommendation of the City Manager contained 
in his report dated June 8, 19 78, be approved. 

- CARRIED UNANIMOUSLY 


C. Amendments to the 
Vancouver Charter 

Council considered a report of the City Manager dated 
June 12, 197 8, concerning amendments to the Vancouver Charter, 
in which the Director of Legal Services reported on the Bill 
which was approved by the Private Bills Committee. 

The Mayor made reference to the deletion by the Private 
Bills Committee of granting Council power to regulate store 
hours on Sundays and also to the deletion of the proposed 
amendment requiring a 2/3rds majority for rezoning. The 
Mayor indicated that he would be taking both of these matters 
up further with the appropriate Minister. 

Reference was also made to Sections 2 8 and 29 of the 
Bill concerning the jurisdiction of the Park Board and, it 
was 

MOVED by Aid. Puil, 

THAT Council request the Private Bills Committee to 
delete the requested amendments as shown in Sections 28 and 
29 of the Bill concerning the Park Board, at this time, 
pending further examination of the matter. 

- LOST 

(Aldermen Bellamy, Brown, Ford, Gerard, Gibson, 
Harcourt and the Mayor opposed) 


MOVED by Aid. Rankin, 

THAT, when Charter amendments are still pending with 
the Provincial Government at the end of Council's term, then 
the amendments be brought forward to the subsequent Council 
for consideration at the appropriate time. 


- CARRIED UNANIMOUSLY 


Regular Council, June 13, 1978 

CITY MANAGER'S REPORTS (cont'd) 


D. The British Columbia Urban 
Transit Authority Act 

Council considered a report dated June 9, 1978, from the 
City Manager concerning a brochure recently published on the 
Urban Transit Authority Act. It was stated that an initial 
analysis will be available for Council review in two to three 
weeks . 

MOVED by Aid. Kennedy, 

THAT the Council, jointly with the G.V.R.D., request a 
meeting with the Minister of Municipal Affairs and Housing 
and appropriate officials, to discuss the regulations resulting 
from the Urban Transit Authority Act and also to request of the 
Minister an opportunity of discussing the proposed legislation 
before it is passed in final form. 

- CARRIED UNANIMOUSLY 


STANDING COMMITTEE REPORTS 


I. Report of Standing Committee 
on Planning and Development, 
June 1, 19 78 


Central Waterfront Official 
Development Plan (Clause 1) 

MOVED by Aid. Harcourt, 

THAT the recommendation of the 
this Clause be approved. 


Committee contained in 

- CARRIED UNANIMOUSLY 


II. Report of Standing Committee 
on Community Services, 
June 1, 1978 

The Council considered this report which contains nine 
clauses identified as follows: 


CI. 

1: 

CI. 

2: 

CI. 

3: 

CI. 

4: 

CI. 

5: 

CI. 

6: 

CI. 

7: 

CI. 

8: 


CI, 


Dance Machine, 8 87 Seymour Street 
Ray-Cam Co-operative Centre - 
Operation and Budget 

Fire By-law Upgrading - Austin Hotel, 
1221 Granville Street 
Wonder Rooms, 50 East Cordova Street 
Noise from Cabarets in the Gastown Area 

(a) Residential Accommodation in the 
Downtown Eastside 

(b) Lodging House By-law Enforcement Program 
Downtown Cabarets re Compliance with Fire 
Safety Regulations 

Lodging House Closures 

Fines for Convictions Under Lodging House By-law 


Clauses 1 to 9 inclusive 

MOVED by Aid. Rankin, 

THAT the recommendations of the Committee contained in 
Clauses 1, 2, 3, 4, 5, 6, 7, 8 and 9 be approved. 


- CARRIED UNANIMOUSLY 
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(PROPERTIES) . 


Item No. 8 cont'd 


NAME 


LOT APPROX.SIZE 


SALE PRICE 


TERMS 


CONDITIONS 


Re: Lots 9 and 10, Blk. 86, D.L. 26i|A 
Sit: N/W Side of 6th Ave. & Praser 
Zoning; (RM-3) 


2) Date of sale to be 
the date of approval 
of the scheme of develop 
ment by the Technical 
Planning Board. 


NAME 


LOT APPROX.SIZE 


Douglas 9 & 
M.S. Chung 10 


99' X 122' 


SALE PRICE 


$38,500.00 


TERMS 


CONDITIONS 


City Sale is subject to the 
Terms @ lots being consolidated 
9-3/4^ into one parcel and the 
reservation of a bulk- 
head agreement over 
the consolidated site. 


fOI!/lBOPriOKS£EPAGE(s),,3QZ_ 
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The Council recessed at approximately 3:40 p.m., and 
following an 'In Camera' meeting in the Mayor's Office, reconvened 
at approximately 4:50 p.m., with the same members present. 

CITY MANAGER'S REPORTS (cont'd) 

Fire & Traffic Matters 
(June 9, 1978) 


Free Downtown Bus Service 
(cont'd) 


Earlier in the proceedings. Council had agreed to hear 
a number of delegations on this matter. 

The following addressed Council and spoke in support of 
the continuation of the free Downtown bus service: 

- Mr. Achilles, Gastown Historic Area Co-ordinating 

Committee 

Mr. Howard Todd, Gastown Merchants' Association 

- Mr. Barry Shaw, Central City Mission 

- Mrs. Helen Boyce, Harbour Centre 

- Mr. J.M. Pollock, The Townsite Committee. 

The City Engineer, in response to a question from Council, 
indicated that the free Downtown bus service has been very 
successful and as far as can be determined, there has been no 
decline in ridership on other Downtown bus routes. If the 
bus service is continued, the Engineering Department will be 
conducting a study of the free bus and Downtown transit service. 

MOVED by Aid. Rankin, 

THAT the City continue to fund the free Downtown bus 
service to December 31, 197 8, on a month to month basis with 
the additional cost of $102,000 allocated from Contingency 
Reserve; 

FURTHER THAT the City continue its efforts to obtain 
alternative sources of funding for the free bus service. 

- CARRIED 

(Alderman Brown opposed) 

MOVED by Aid. Ford in amendment, 

THAT the City approve $51,000 for operation of the free 
Downtown bus service, and it be operated on a month to month 
basis thereafter to the end of December, 1978. 

- LOST 

(Aldermen Bellamy, Gerard, Gibson, Harcourt, Kennedy, 
Puil, Rankin and the Mayor opposed) 


At this point in the proceedings. Alderman Puil left 
the meeting. 
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STANDING COMMITTEE REPORTS (cont'd) 

III. Report of Standing Committee 
on Planning and Development, 
June 1, 1978 


The Council considered this report which contains five 
clauses identified as follows: 


CI. 1: Shaughnessy Planning Process 

CI. 2: Grandview-Woodland Local Area Planning - 

Status Report 
CI. 3: Chinatown/Gastown Tree Planting Project 
CI. 4: 1981 Census of Canada 

CI. 5: Block 35 Civic Square - U/E Corner of 
Dunsnuir and Richards Streets 


Clauses 1, 2, 3, 4 and 5 


MOVED by Aid. Harcourt, 

THAT the recommendations of the Committee contained in 
Clauses 1, 2, 3, 4 and 5 be approved. 

- CARRIED UNANIMOUSLY 


IV. Report of Standing Committee 
on Transportation, 
June 1, 1978 


The Council considered this report which contains two 
clauses identified as follows: 

CI. 1: Bus Stops on Fraser/Cambie Route 

CI. 2: Requested Closure of 2 3rd Avenue at Tupper School 


Clauses 1 and 2 


MOVED by Aid. Kennedy, 

THAT the recommendations of the Committee contained in 
Clauses 1 and 2 be approved. 

- CARRIED UNANIMOUSLY 


V. Report of Standing Committee 
on Finance & Administration, 
June 1, 1978 

The Council considered this report which contains two 
clauses identified as follows: 

CI. 1: Vancouver Public Aquarium Association - 
Grant Request 

CI. 2: Champlain Heights - Areas E & F Budget Report 


Clauses 1 and 2 


MOVED by Aid. Brown, 

THAT the recommendations of the Committee contained in 
Clauses 1 and 2 be approved. 

- CARRIED UNANIMOUSLY 
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COMMITTEE OF THE WHOLE 

MOVED by Aid. Rankin, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Rankin, 
SECONDED by Aid. Harcourt, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


BY-LAWS 


1. BY-LAW TO AMEND BY-LAW NO. 3575, 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW (East 29th Avenue and 
Prince Albert Street) 


MOVED by Aid. Ford, 
SECONDED by Aid. Gerard, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Ford, 
SECONDED by Aid. Gerard, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNAl'IIMOUSLY 

(Alderman Marzari and the Mayor were excused from 
voting on the By-law) 


2. BY-LAW TO AMEND BY-LAW NO. 3519, 
BEING THE IMPOUNDING BY-LAW 

MOVED by Aid. Rankin, 
SECONDED by Aid. Bellamy, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNAl>IIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Rankin, 
SECONDED by Aid. Bellamy, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 


- CARRIED UNANIMOUSLY 
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MOTIONS 

A. Establishment of Land for Lane 
Purposes (N/S 2nd Avenue East 
of Pine Street) 


MOVED by Aid. Ford, 
SECONDED by Aid. Bellamy, 

THAT WHEREAS the City of Vancouver is the registered owner 
of the North two feet of Lots 39 and 40, Block 219, District 
Lot 526, Plan 590; 

AND WHEREAS it is deemed expedient and in the public interest 
to establish the above-described land as lane; 

THEREFORE BE IT RESOLVED THAT the North two feet of Lots 39 
and 40, Block 219, District Lot 526, Plan 590, be and the same is, 
hereby established for lane purposes and declared to form and 
constitute portion of lane. 

- CARRIED UNANIMOUSLY 


B. Closing, Stopping Up, Conveyance to 
Abutting Owner & Consolidation (S/E 
Corner Point Grey Road & MacDonald) 

MOVED by Aid. Ford, 
SECONDED by Aid. Bellamy, 
THAT WHEREAS 

(1) The City of Vancouver is the owner of all the streets 
and lanes lying within the limits of the City of 
Vancouver ; 

(2) The portion of the South 92 feet of Lot 3, Block 4, 
District Lot 192, Plan 774 included in Explanatory 
Plan 13440 was established for road under filing 39953; 

(3) A part of the said portion so established for road is 
no longer required for road purposes; 

(4) The owner of the said South 92 feet of Lot 3 has made 
application to acquire the part of the road not now 
required; 

THEREFORE BE IT RESOLVED THAT all that portion of road 
adjacent to the South 9 2 feet of Lot 3 except part included in 
Explanatory Plan 13440, Block 4, District Lot 192, Plan 774 shown 
outlined red on plan sworn to by David Lyon, B.C.L.S., on May 11, 
19 78, a print of which is attached hereto, be closed, stopped up 
and conveyed to the abutting owner; and 

FURTHER BE IT RESOLVED THAT the portion of road so closed 
be consolidated with the portion of the South 92 feet of Lot 3 
to form one parcel. 

- CARRIED UNANIMOUSLY 
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MOTIONS (cont'd) 

C. Lane Paving - Lane East of 
Victoria Drive from 4 8th to 
49th Avenues 


MOVED by Aid. Ford, 
SECONDED by Aid. Bellamy, 

THAT 

WHEREAS a lane paving project in respect of the lane 
east of Victoria Drive from 4 8th Avenue to 49th Avenue 
(hereinafter called "the said project") was recommended by 
the City Manager on February 18, 1977, and approved by 
City Council on February 24, 1977, as a local improvement 
to be paid for in part by special assessment upon the real 
property to be benefited thereby; 

AND VvHEREAS the said project was advanced as a local 
improvement on the Initiative principle to a court of 
revision on February 24, 1977; 

AND WHEREAS on July 27, 1976, Council passed a resolu- 
tion approving the adoption of a standing policy in regard 
to the provision of special relief, in certain circumstances, 
as follows: 

"A. Council adopt a standing policy of giving special 
relief as follows with respect to lane paving 
local improvements where properties are used 
residentially but zoned for higher use: 

1. the relief to be such that they pay only 
one-half of the rate for their zoning; 

2. the relief to be limited to owner-occupied 
single-family dwellings, the ownership of 
which precedes the assessment of the local 
improvements ; 

3. the relief to be given on a year-to-year 
basis as long as the properties remain 
eligible; 

4. the relief to commence with projects placed 
on the Tax Roll in 1977. 

B. The Collector of Taxes be instructed to bring 
forward each year the list of properties in a 
formal resolution under Section 67 of By-law 3614 
as amended, to give effect to this policy." 

AND raEREAS Lot "A", Block 1, District Lot 724, Plan 
1592 (herein called the "said lot') abuts the said project 
and is an owner-occupied single-family dwelling, the 
ownership whereof preceded the assessment of the local 
improvement ; 

AND WHEREAS the said lot is zoned (RS-1) One-Family 
Dwelling District under the Zoning and Development By-law; 

AND WHEREAS the remaining real property abutting the 
said project to be specially assessed therefor is zoned 
(C-2) Commercial District under the Zoning and Development 
By-law; 

AND WHEREAS a special annual assessment for the said 
project in the sum of $65.27 is imposed on the said lot for 
a period of fifteen (15) years as if it were zoned (C-2) 
Commercial District under the Zoning and Development By-law; 

AND WHEREAS the Collector of Taxes is satisfied that 
the said lot is eligible under the provisions of the said 
resolution of Council of July 27, 1976, for the relief 
hereinafter granted; 

cont • d. . . . 
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MOTIONS (cont'd) 

Lane Paving - Lane East of Victoria 
Drive from 4 8th to 49th Avenues (cont'd) 

BE IT THEREFORE RESOLVED that for the foregoing reasons 
Council, by not less than two-thirds of all its members, 
hereby deems and declares that the said lot, having met 
the criteria required by the Standing Policy Resolution of 
July 27, 1976, shall pay a special assessment of one-half 
of the rate for its zoning, that is, $32.63, for the year 
1978 only, and the Collector of Taxes is hereby directed 
to enter on the Tax Roll against the said lot the amount 
of the reduced special assessment for the said year. The 
difference in the said amount shall be provided out of the 
general funds of the City. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 

D. Lane Paving - Lane South of 
24th Avenue from Puget Drive 
to MacDonald Street 


MOVED by Aid. Ford, 
SECONDED by Aid. Bellamy, 
THAT 

WHEREAS a lane paving project in respect of the 
lane south of 24th Avenue from Puget Drive to MacDonald 
Street (hereinafter called "the said project") was recommended 
by the City Manager on June 18, 19 76, and approved by City 
Council on June 22, 19 76, as a local improvement to be paid 
for in part by special assessment upon the real property to be 
benefited thereby; 

AND WHEREAS the said project was advanced as a local 
improvement on the Initiative principle to a court of revision 
on August 12, 1976; 

AND WHEREAS on July 27, 19 76, Council passed a 
resolution, approving the adoption of a standing policy in 
regard to the provision of special relief, in certain circum- 
stances, as follows: 

"A. Council adopt a standing policy of giving special 

relief as follows with respect to lane paving local 
improvements where properties are used residentially 
but zoned for higher use: 

1. the relief to be such that they pay only one- 
half of the rate for their zoning; 

2. the relief to be limited to owner-occupied 
single-family dwellings, the ownership of 
which precedes the assessment of the local 
improvement ; 

3. the relief to be given on a year-to-year basis 
as long as the properties remain eligible; 

4. the relief to conmience with projects placed on 
the Tax Roll in 19 77. 

B. The Collector of Taxes be instructed to bring 
forward each year the list of properties in a 
formal resolution under Section 6 7 of By-law 3614 
as amended, to give effect to this policy." 


cont'd. . . . 
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MOTIONS (cont'd) 

Lane Paving - Lane South of 2 4th Avenue 
froni I'uqct Drive to MacDonald Street 
(cont 'd) 


AND WHEREAS the following lot: 

LOT BLK. D.L. 


A W 139 

abuts the said project and is an owner-occupied single-family 
dwelling, the ownership whereof preceded the assessment of 
the local improvements; 

AND WHEREAS the said lot is zoned (C-1) Commercial 
District under the Zoning and Development By-law; 

AND WHEREAS the Collector of Taxes is satisfied 
that the said lot is eligible under the provisions of the 
said resolution of Council of July 27, 19 76, for the relief 
hereinafter granted; 

AND WHEREAS a special annual assessment for the 
said project imposed on the said lot for a period of fifteen 
(15) years if assessed as (C-1) Commercial District would be: 

LOT BLK. D.L. 


A W 139 $57.31 


BE IT THEREFORE RESOLVED that for the foregoing 
reasons Council, by not less than two- thirds of all its 
members, hereby deems and declares that the said lot, having 
met the criteria required by the Standing Policy Resolution 
of July 27, 1976, shall pay a special assessment of one-half 
of the rate for its zoning as follows: 


LOT BLK. D.L. 


A W 139 $28.66 


for the year 1978 only, and the Collector of Taxes is hereby 
directed to enter on the Tax Roll against the said lot the 
amount of the reduced special assessment for the said year. 
The difference in the said amount shall be provided out of 
the general funds of the City. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 

E. Lane Paving - Lane South of 7th 

Avenue from Alder to Spruce Streets 

MOVED by Aid. Ford, 
SECONDED by Aid. Bellamy, 
THAT 

VJHEREAS a lane paving project in respect of the lane 
south of 7th Avenue from Alder Street to Spruce Street 
(hereinafter called "the said project") was recommended by 
the City Manager on June 18, 1976 and approved by City 
Council on June 22, 1976, as a local improvement to be paid 
for in part by special assessment upon the real property 
to be benefited thereby; 

AND WHEREAS the said project was advanced as a local 
improvement on the Initiative principle to a court of revision 
on August 12, 1976; 

cont 'd. . . . 
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MOTIONS (cont'd) 


Lane Paving - Lane South of 7th Avenue 
from Alder to Spruce Streets (cont'd) 

AND WHEREAS on July 27, 1976, Council passed a reso- 
lution, approving the adoption of a standing policy in 
regard to the provision of special relief, in certain cir- 
cumstances, as follows: 

"A. Council adopt a standing policy of giving special 
relief as follows with respect to lane paving 
local improvements where properties are used 
residentially but zoned for higher use: 

1. the relief to be such that they pay only 
one-half of the rate for their zoning; 

2. the relief to be limited to owner-occupied 
single-family dwellings, the ownership of 
which precedes the assessment of local 
improvements ; 

3. the relief to be given on a year-to-year 
basis as long as the properties remain 
eligible; 

4. the relief to commence with projects placed 
on the Tax Roll in 1977. 

B. The Collector of Taxes be instructed to bring 
forward each year the list of properties in a 
formal resolution under Section 67 of By-law 
3614 as amended, to give effect to this policy." 

AND V7HEREAS the following lots: 

LOT BLOCK D.L . 

A 314 526 

E 314 526 

abut the said project and are both owner-occupied single- 
family dwellings, the ownership whereof preceded the assess- 
ment of the local improvement; 

AND WHEREAS the said lots are zoned (FM-1) Fairview 
Multiple Dwelling District under the Zoning and Development 
By-law; 

AND WHEREAS the Collector of Taxes is satisfied that 
the said lots are eligible under the provisions of the 
said resolution of Council of July 27, 1976, for the relief 
hereinafter granted; 

AND WHEREAS a special annual assessment for the said 
project imposed on the said lots for a period of fifteen 
(15) years if assessed as (FM-1) Fairview Multiple Dwelling 
Districts would be: 

LOT BLOCK D.L . 

A 314 526 $41.68 

E 314 526 $41.68 

BE IT THEREFORE RESOLVED that for the foregoing reasons 
Council, by not less than two-thirds of all its members, 
hereby deems and declares that the said lots, having met the 
criteria required by the Standing Policy Resolution of 
July 27, 1976, shall pay a special assessment of one-half of 
the rate for their zoning as follows: 

cont'd. . . . 
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MOTIONS (cont 


•d) 


Lane Paving - Lane South of 7th Avenue 
from Alder to Spruce Streets (cont'd) 


LOT 


BLOCK 


D.L. 


A 
E 


314 
314 


526 
526 


$20.84 
$20.84 


for the year 1978 only, and the Collector of Taxes is hereby 
directed to enter on the Tax Roll against the said lots 
the amounts of the reduced special assessment for the said 
year. The difference in the said eunounts shall be provided 
out of the general funds of the City. 


WHEREAS a lane paving project in respect of the lane 
south of 12th Avenue from Watson Street to Sophia Street 
(hereinafter called "the said project") was recommended by 
the City Manager on February 18, 1977, and approved by 
City Council on February 24, 1977, as a local improvement 
to be paid for in part by special assessment upon the real 
property to be benefited thereby; 

AND IVHEREAS the said project was advanced as a local 
improvement by petition to a court of revision on February 
24, 1977; 

AND WHEREAS on July 27, 1976, Council passed a resolu- 
tion, approving the adoption of a standing policy in regard 
to the provision of special relief, in certain circumstances, 
as follows: 

"A. Council adopt a standing policy of giving special 

relief as follows with respect to lane paving local 
improvements where properties are used residentially 
but zoned for higher use: 

1. the relief to be such that they pay only one- 
half of the rate for their zoning; 

2. the relief to be limited to owner-occupied 
single-family dwellings, the ownership of 
which precedes the assessment of the local 
improvement ; 

3. the relief to be given on a year-to-year 
basis as long as the properties remain 
eligible; 

4. the relief to commence with projects placed 
on the Tax Roll in 1977. 

B. The Collector of Taxes be instructed to bring 
forward each year the list of properties in a 
formal resolution under Section 67 of By-law 3614 
as amended, to give effect to this policy." 


CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 


F. 


Lane Paving - Lane South of 12th 
Avenue from Watson to Sophia Streets 


MOVED by Aid. Ford, 
SECONDED by Aid. Bellamy, 
THAT 


cont ' d. 
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MOTIONS (cont'd) 

Lane Paving - Lane South of 12th Avenue 
from Watson to Sophia Streets (cont'd) 


AND WHEREAS the following lots: 
LOT BLOCK 


1, East 32 feet 
14 


114 
114 


D.L . 

301 
301 


PLAN 

187 
187 


abut the said project and are owner-occupied single-family 
dwellings, the ownership whereof preceded the assessment of 
the local improvement; 

AND WHEREAS the said lots are zoned (RM-3) Multiple 
Dwelling District under the Zoning and Development By-law; 

AND WHEREAS the Collector of Taxes is satisfied that 
the said lots are eligible under the provisions of the 
said resolution of Council of July 27, 1976, for the relief 
hereinafter granted; 

AND WHEREAS a special annual assessment for the said 
project imposed on the said lots for a period of fifteen 
(15) years if assessed as (RJ1-3) Multiple Dwelling District 
would be: 


LOT BLOCK 

1, East 32 feet 114 
14 114 


D.L . 

301 
301 


PLAN 

187 
187 


$52.31 
$80.92 


BE IT THEREFORE RESOLVED that for the foregoing reasons 
Council, by not less than two-thirds of all its members, 
hereby deems and declares that the said lots, having met 
the criteria required by the Standing Policy Resolution of 
July 27, 1976, shall pay a special assessment of one-half 
of the rate for their zoning as follows : 

LOT BLOCK D.L . PLAN 

1, East 32 feet 114 301 187 $26.15 

14 114 301 187 $40.46 

for the year 1978 only, and the Collector of Taxes is hereby 
directed to enter on the Tax Roll against the said lots the 
amount of the reduced special assessment for the said year. 
The difference in the said amounts shall be provided out 
of the general funds of the City. 

- CARRIED UNANIMOUSLY 
BY THE REQUIRED 
MAJORITY 


G. Lane Paving - Lane North of Hastings 
Street from Lakewood Street to 
Templeton Drive 

MOVED by Aid. Ford, 
SECONDED by Aid. Bellamy, 
THAT 

WHEREAS a lane paving project in respect of the 
lane north of Hastings Street from Lakewood Street to 
Templeton Drive (hereinafter called "the said project") was 
recommended by the City Manager on April 2, 19 76, and 
approved by City Council on April 23, 1976, as a local 
improvement to be paid for in part by special assessment 
upon the real property to be benefited thereby; 

AND WHEREAS the said project was advanced as a 
local improvement by the Petition method to a court of 
revision on May 13, 1976; 

cont'd. . . . 
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MINUTES NOVEMBER 23, 1970 


OFFICIAL TRAFFIC COMMISSION 


A meeting of the Official Traffic Commission was held in the No. 2 
Committee Room on Monday, November 23, 1970, at approximately 3:30 p.m, 


PRESENT : 


ALSO PRESENT: 


CLERK 


Alderman Linnell, Chairman 
Alderman Rankin 

Inspector T. Herdman , City Police 

Department 

Mr. R.C. Boyes , Assistant City Engineer, 

Traffic and Transportation 
Mr. J. Mulberry, Law Department 
Dr. P.S. Bullen, Vancouver School Board 

Mr. J. Plaskett, Vancouver Traffic and 

Safety Council 
Mr. W.H. McLachlan , Vancouver School 

Board 

D. Scott 


Adoption of Minutes 

The Minutes of the meeting held September 23, 1970, were adopted. 


1. Parking on East 56th Avenue 
Opposite Killarney Gardens 

In a communication dated October 5, 1970, Mr. R.J. Metcalfe forwarded 
a petition from residents in the area of East 56th Avenue opposite 
Killarney Gardens with respect to the impossible parking conditions 
caused by the completion of the Killarney Garden Apartments. Mr. 
Metcalfe appeared before the Commission and outlined the problems 
that the residents are experiencing in this area. 

In a report dated November 13, 1970, the City Engineer advised that 
at the time this project was under construction, residents of the 
surrounding area were advised by City representatives that sufficient 
off-street parking space would be provided to accommodate the tenants 
parking. The off-street parking was provided but the petitioners 
complain that tenants are not using the space and are parking on 
the streets. He further advised that investigations by his Depart- 
ment did not substantiate the complaint of excessive parking conditions. 
Observations of parking densities were taken in June, September and 
again on November 6. It is noted that the petitioners all have lane 
access and the majority have off-street parking accessible from the 
lanes . 

The City Engineer recommended that parking regulations not be imple- 
mented, and that the petitioners be provided with a copy of this 
report . 

Mr. Boyes advised that, following the submission of the report of the 
City Engineer dated November 13, 1970, further field checks on the 
parking situation were taken. These checks showed that parking 
densities were higher than had been previously observed in June, 
September and early November. On the south side of 56th Avenue, 
evening parking densities averaged between 50% and 100% between 
Killarney and Lancaster. Day time parking was very light, and 
evening parking on the portions of streets south of the housing 
development was also very light. Off-street parking facilities 
provided by the housing development were not extensively used. 
Mr. Boyes further advised that there appears to be a case for 
establishing three residents' parking zones on the south side of 
56th Avenue between Killarnay and Lancaster Place, each sufficient 
to accommodate three cars. 
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MOTIONS (cont'd) 

Lane Paving - Lane North of Hastings 
Street from Lakewood Street to 
Templeton Drive (cont'd) 

AND WHEREAS on July 27, 19 76, Council passed a 
resolution, approving the adoption of a standing policy in 
regard to the provision of special relief, in certain circum- 
stances, as follows: 

A. Council adopt a standing policy of giving special 
relief as follows with respect to lane paving 
local improvements where properties are used 
residentially but zoned for higher use: 

1. the relief to be such that they pay only one- 
half of the rate for their zoning; 

2. the relief to be limited to owner-occupied 
single-family dwellings, the ownership of 
which precedes the assessment of the local 
improvement ; 

3. the relief to be given on a year-to-year 
basis as long as the properties remain 
eligible ; 

4. the relief to commence with projects placed 
on the Tax Roll in 19 77. 

B. The Collector of Taxes be instructed to bring 
forward each year the list of properties in a 
formal resolution under Section 67 of By-law 3614 
as amended, to give effect to this policy." 

AND WHEREAS the following lots: 

LOT BLK. D.L. 


F, ex. East 
1 & 416/1000 

ft. of 1-4 40 184 

6 40 184 

abut the said project and are both owner-occupied single-family 
dwellings, the ownership whereof preceded the assessment of the 
local improvement; 

AND WHEREAS the said lots are zoned (RM-3) Multiple 
Dwelling District under the Zoning and Development By-law; 

AND WHEREAS the Collector of Taxes is satisfied that 
the said lots are eligible under the provisions of the said 
resolution of Council of July 27, 19 76, for the relief herein- 
after granted; 

AND WHEREAS a special annual assessment for the 
said project imposed on the said lots for a period of fifteen 
(15) years if assessed as (RM-3) Multiple Dwelling Districts 
would be : 


LOT BLK. D.L. 


F, ex. East 
1 & 416/1000 

ft. of 1-4 40 184 $43.87 

6 40 184 $68.77 


cont'd. . . . 
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MOTIONS (cont'd) 

Lane Paving - Lane North of Hastings 
Street from Lakewood Street to 
'i'umpleton Drive (cont'd) 

BE IT THEREFORE RESOLVED that for the foregoing 
reasons Council, by not less than two-thirds of all its 
members, hereby deems and declares that the said lots, having 
met the criteria required by the Standing Policy Resolution 
of July 27, 1976, shall pay a special assessment of one-half 
of the rate for their zoning as follows : 


LOT BLK. D.L. 


F. Ex. East 
1 & 416/1000 

ft. of 1-4 40 184 $21.94 

6 40 184 $34.39 

for the year 1978 only, and the Collector of Taxes is hereby 
directed to enter on the Tax Roll against the said lots the 
amounts of the reduced special assessment for the said year. 
The difference in the said amounts shall be provided out of 
the general funds of the City. 

- CARRIED UNAl^IMOUSLY 
AND BY THE REQUIRED 
MAJORITY 

H. Lane Paving - Lane South of York 

Street from Larch to Chestnut Streets 

MOVED by Aid. Ford, 
SECONDED by Aid. Bellamy, 
THAT 

WHEREAS a lane paving project in respect of the 
lane south of York Street, from Larch Street to Chestnut 
Street (hereinafter called "the said project) was recom- 
mended by the Board of Administration on September 15, 1972, 
and approved by Council on September 19, 1972, as a local 
improvement to be paid for in part by special assessment 
upon the real property to be benefited thereby; 

AND WHEREAS the said project was advanced as a 
local improvement on the Initiative principle to a court of 
revision on November 16, 1972; 

AND WHEREAS on July 27, 1976, Council passed a 
resolution , approving the adoption of a standing policy in 
regard to the provision of special relief, in certain circum- 
stances, as follows: 

"A. Council adopt a standing policy of giving special 
relief as follows with respect to lane paving 
local improvements where properties are used 
residentially but zoned for higher use: 

1. the relief to be such that they pay only 
one-half of the rate for their zoning; 

2. the relief to be limited to owner-occupied 
single-family dwellings, the ownership of 
which precedes the assessment of the local 
improvement; 

cont ' d. . . . 
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MOTIONS (cont'd) 

Lane Paving - Lane South of York 
Street from Larch to Chestnut Streets 
(cont'd) 


3. the relief to be given on a year-to-year 
basis as long as the properties remain 
eligible ; 

4. the relief to commence with projects placed 
on the Tax Roll in 19 77. 

B. The Collector of Taxes be instructed to bring 
forward each year the list of properties in a 
formal resolution under Section 67 of By-law 3614 
as amended, to give effect to this policy." 


AND WHEREAS the following lots : 

i 


LOT 

BLK. 

D.L. 


204 

526 

4WJ5 

204 

526 

livih 

204 

526 

8 

205 

526 

9W35 

205 

526 

B of 20 

205 

526 


abut the said project and are all owner-occupied single-family 
dwellings, the ownership whereof preceded the assessment of the 
local improvement; 

AND WHEREAS the said lots are zoned (RM-3A1) 
Multiple Dwelling district under the Zoning and Development By-law; 

AND WHEREAS the Collector of Taxes is satisfied 
that the said lots are eligible under the provisions of the 
said resolution of Council of July 27, 1976, for the relief 
hereinafter granted; 

AND WHEREAS a special annual assessment for the 
said project imposed on the said lots for a period of fifteen 
(15) years if assessed as (RJM-3A1) Multiple Dwelling districts 
would be : 


LOT 

BLK. 

D.L. 


4Eh 

204 

526 

$25.80 

4W55 

204 

526 

25.80 

I2WJ5 

204 

526 

25.80 

8 

205 

526 

51.61 

9W35 

205 

526 

25.80 

of 20 

205 

526 

33.03 


BE IT THEREFORE RESOLVED that for the foregoing 
reasons Council, by not less than two- thirds of all its 
members, hereby deems and declares that the said lots, having 
met the criteria required by the Standing Policy Resolution of 
July 27, 1976, shall pay a special assessment of one-half of 
the rate for their zoning as follows : 
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MOTIONS (cont'd) 

Lane Paving - Lane South of York 
Street from Larch to Chestnut Streets 
(cont'd) 


LOT 

BLK. 

D.L. 


4EJS 

204 

526 

$12.90 

4WJ5 

204 

526 

12.90 

llVlh 

204 

526 

12.90 

8 

205 

526 

25. 80 

9WJs 

205 

526 

12.90 

of 20 

205 

526 

16.52 


for the year 1978 only, and the Collector of Taxes is hereby 
directed to enter on the Tax Roll against the said lots the 
amounts of the reduced special assessment for the said year. 
The difference in the said amounts shall be provided out of 
the general funds of the City. 

- CARRIED UNAI^IMOUSLY 
AND BY THE REQUIRED 
MAJORITY 

I. Construction of Pavement 20 Feet Wide 
on Lane South of Broadway from Birch 
to Oak Streets 


MOVED by Aid. Ford, 
SECONDED by Aid. Bellamy, 
THAT 

WHEREAS the construction of pavement twenty (20) 
feet wide on the lane south of Broadway from Birch Street to 
Oak Street (hereinafter called "the said project") was 
recommended by the Board of Administration on September 15, 
1972, and approved by Council on September 19, 1972, as a 
local improvement to be paid in part by special assessment 
upon the real property to be benefited thereby; 

AND WHEREAS Lot 12 West 42 feet. Block 353, District 
Lot 526 , Group One, New Westminster District (hereinafter 
called "the said lot") abuts the said project; 

AND l^EREAS the said lot, forty- two (42) feet in 

width, on which is constructed a single family dwelling, is 

zoned (RM-3) Multiple Dwelling District under Zoning and 
Development By-law No. 3575; 

AND WHEREAS by reason of the size of the said lot 
and the multiple dwellings constructed on real property 
abutting the said lot, the said lot cannot be developed beyond 
a residential use, notwithstanding that the said lot is zoned 
(RM-3) Multiple Dwelling District; 

AND WHEREAS the said project was advanced as a local 
improvement on the initiative principle to a Court of Revision 
on November 16, 19 72; 

AND WHEREAS on November 16, 1972, Council deemed 
that the said project would specially benefit the real property 
abutting the said project and undertook the same subject to 
relief being given under Section 67 of the Local Improvement Procedure 
By-law No. 3614 to the said lot; 

AND WHEREAS the special annual assessment for the 
said project to be imposed on the said lot for a period of 
fifteen (15) years if it is used for industrial purposes is 
$31. 34; 
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MOTIONS (cont'd) 

Construction of Pavement 20 Feet Wide 
on Lane Soutli of Broadway from Birch 
to Oak Streets (cont'd) 

AND WHEREAS the special annual assessment for the 
said project to be imposed on the said lot for a period of 
fifteen (15) years if it is used for residential purposes is 
$5.90; 

BE IT THEREFORE RESOLVED that for the foregoing 
reasons the Council, by not less than two- thirds of all of its 
members, hereby deems and declares that the said lot would be 
unjustly affected by being specially assessed for the said 
project at the rate levied on real property in Multiple Dwelling 
Districts pursuant to the Local Improvement Procedure By-law, 
and that the special annual assessment be reduced for the year 
1978 to the rate levied on real property in residential districts 
pursuant to the said by-law, namely the sum of $5.90. The 
Collector of Taxes is hereby directed to enter on the tax roll 
against the said lot the amount of the reduced assessment for 
the year 1978 only. The difference in the said amounts shall 
be provided out of the general funds of the City. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 


J. Lane Paving - Lane South of 2nd Avenue 
from Larch to Burrard Streets, except 
from Balsam to Vine Streets and except 
from Burrard Street to 100 Feet West 

MOVED by Aid. Brown, 
SECONDED by Aid. Harcourt, 
THAT 

WHEREAS a lane paving project in respect of the 
lane south of 2nd Avenue, from Larch Street to Burrard 
Street, except from Balsam Street to Vine Street and except 
from Burrard Street to 100 feet west (hereinafter called 
"the said project") was recommended by the Board of 
Administration on September 15, 1972 and approved by Council 
on September 19, 1972, as a local improvement to be paid for 
in part by special assessment upon the real property to be 
benefited thereby; 

AND WHEREAS the said project was advanced as a 
local improvement on the Initiative principle to a court 
of revision on November 16, 1972; 

AND WHEREAS on July 27, 1976, Council passed a 
resolution, approving the adoption of a standing policy in 
regard to the provision of special relief, in certain 
circumstances, as follows: 

"A. Council adopt a standing policy of giving 
special relief as follows with respect to 
lane paving local improvements where 
properties are used residentially but zoned 
for higher use: 

1. the relief to be such that they pay only 
one-half of the rate for their zoning; 

2. the relief to be limited to owner-occupied 
single-family dwellings, the ownership of 
which precedes the assessment of the local 
improvement ; 


cont ' d. . . . 


Regular Council, June 13, 1978 


MOTIONS (cont'd) 

Lane Paving - Lane South of 2nd Avenue from 
Larch to Burrard Streets, except from Balsam 
to Vine Streets and except from Burrard 
Street to 100 Feet West (cont'd) 


3. the relief to be given on a year-to-year 
basis as long as the properties remain 
eligible ; 

4. the relief to commence with projects 
placed on the Tax Roll in 19 77. 

The Collector of Taxes be instructed to bring 
forward each year the list of properties in a 
formal resolution under Section 7 of By-law 
3614 as amended, to give effect to this policy." 

AND WHEREAS the following lots: 


LOT 

BLK. 

D.L. 

25 

225 

526 

29 

225 

526 

34 

225 

526 

36W1/2 & 37 

225 

526 

3 

226 

526 

10 

226 

526 

12 

226 

526 

32 

226 

526 

33 

226 

526 

14 

227 

526 

15 

227 

526 

37 

227 

526 

39 

227 

526 


abut the said project and are all owner-occupied single- 
family dwellings, the ownership whereof preceded the assessment 
of the local improvement; 

AND WHEREAS the said lots are zoned (RM3B) Multiple 
Dwelling district under the Zoning and Development By-law; 

AND WHEREAS the Collector of Taxes is satisfied that 
the said lots are eligible under the provisions of the said 
resolution of Council of July 27, 1976, for the relief herein- 
after granted; 

AND WHEREAS a special annual assessment for the said 
project imposed on the said lots for a period of fifteen (15) 
years if assessed as (RM-3B) Multiple Dwelling districts would 
be : 


LOT 

BLK. 

D.L. 


25 

225 

526 

$25. 80 

29 

225 

526 

25.80 

34 

225 

526 

25. 80 

36WJ5 & 37 

225 

526 

38.70 

3 

226 

526 

25.80 

10 

226 

526 

25. 80 

12 

226 

526 

25. 80 

32 

226 

526 

25. 80 

33 

226 

526 

25.80 

14 

227 

526 

25.80 

15 

227 

526 

25.80 

37 

227 

526 

25.80 

39 

227 

526 

25. 80 
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MOTIONS (cont'd) 

Lane Paving - Lane South of 2nd Avenue from 
Larch to Burrard Streets, except from Balsam 
to Vine Streets and except from Burrard 
Street to 100 Feet West (cont'd) 


BE IT THEREFORE RESOLVED that for the foregoing 
reasons Council, by not less than two- thirds of all its 
memJoers, hereby deems and declares that the said lots, having 
met the criteria required by the Standing Policy Resolution 
of July 27, 1976, shall pay a special assessment of one-half 
of the rate for their zoning as follows : 


LOT 

BLK. 

D.L. 


25 

225 ' 

526 

$12.90 

29 

225 

526 

12.90 

34 

225 

526 

12.90 

36Wis & 37 

225 

526 

19.35 

3 

226 

526 

12.90 

10 

226 

526 

12.90 

12 

226 

526 

12.90 

32 

226 

526 

12.90 

33 

226 

526 

12.90 

14 

227 

526 

12.90 

15 

227 

526 

12 .90 

37 

227 

526 

12.90 

39 

227 

526 

12.90 


for the year 1978 only, and the Collector of Taxes is hereby 
directed to enter on the Tax Roll against the said lots the 
amounts of the reduced special assessment for the said year. 
The difference in the said amounts shall be provided out of 
the general funds of the City. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 

K. Street Paving and Installation of 
Curbs on Quebec Street from 4th 
to 5th Avenues 


MOVED by Aid. Brown, 
SECONDED by Aid. Harcourt, 
THAT 

WHEREAS a project for the paving of streets and 
the installation of curbs in respect of pavements and curbs on 
Quebec Street from 4th Avenue to 5th Avenue (hereinafter called 
"the said project") was recommended by the City Manager on 
June 2, 1977, and approved by Council on June 14, 1977, as a 
local improvement to be paid for in part by special assessment 
upon the real property to be benefited thereby; 

AND WHEREAS the said project was advanced as a local 
improvement on the Initiative principle to a court of revision 
on June 14, 1977; 

AND WHEREAS on June 17, 19 75, Council passed a 
resolution approving the adoption of a standing policy in 
regard to the provision of special relief, in certain circum- 
stances, as follows: 

"a) Council adopt a standing policy of giving relief 

in 1975 and subsequent tax years on local improve- 
ment charges to homes on flanking higher zoned 
lots :- 

i) so that they pay a rate according to their zoning 
but with a residential level of flankage relief; 
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MOTIONS (cont'd) 

Street Paving and Installation of 
Curbs on Quebec Street from 4th 
to 5th Avenues (cont'd) 


ii) that the relief be limited to owner-occupied single 
family dwellings, the ownership of which precedes 
the assessment of the local improvement charge; 

iii) that the relief apply to local improvements for 
pavements and curbs and for sidewalks; 

iv) that these properties need not be identified as 
requiring this special relief at the Court of 
Revision. 

b) That the Collector of Taxes be instructed to bring 
forward, each year, a formal resolution for those 
properties eligible for relief und>^r this policy." 

AND WHEREAS Lot 9, Block 23, District Lot 200A 
(herein called the "said lot") complies with the criteria for 
special relief set out in Council's resolution of June 17, 19 75; 

AND WHEREAS the said lot is zoned (M-1) Industrial 
District under the Zoning and Development By-law; 

AND WHEREAS the Collector of Taxes is satisfied that 
the said lot is eligible under the provisions of the said 
resolution of Council of June 17, 1975, for the relief therein 
provided and hereinafter granted; 

AND WHEREAS a special annual assessment for the said 
project imposed on the said lot for a period of fifteen (15) 
years if assessed as (M-1) Industrial District would be 
$357.99 ; 

BE IT THEREFORE RESOLVED that for the foregoing 
reasons Council, by not less than two- thirds of all its members, 
hereby deems and declares that the said lot having met the 
criteria required by the Standing Policy Resolution of June 
17, 1975, shall pay a special assessment at a rate corres- 
ponding with the zoning of the said property, but with a 
residential level of flankage relief, that is $119.26, for 
the year 19 78 only, and the Collector of Taxes is hereby 
directed to enter on the Tax Roll against the said lot the 
amount of the reduced special assessment for the said year. 
The difference in the said amounts shall be provided out of 
the general funds of the City. 

- CARRIED UNANIMOUSLY 
AND BY THL REQUIRED 
MAJORITY 

L. Street Paving and Installation of 

Curbs on Pender Street from Salsbury 
to Victoria Drives 


MOVED by Aid. Brown, 
SECONDED by Aid. Harcourt, 
THAT 

WHEREAS a project for the paving of streets and 
the installation of curbs in respect of pavements and curbs on 
Pender Street, from Salsbury Drive to Victoria Drive, (herein- 
after called "the said project") was recommended by the City 
Manager on April 2, 1976, and approved by Council on April 6, 
1976, as a local improvement to be paid for in part by special 
assessment upon the real property to be benefited thereby; 

AND WHEREAS the said project was advanced as a local 
improvement on the Initiative principle to a court of revision 
on May 13, 19 76; 

cont ' d. . . . 
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MOTIONS (cont'd) 

Street Paving and Installation of 
Curbs on Pender Street from Salsbury 
to Victoria Drives (cont'd) 


AND WHEREAS on June 17, 1975, Council passed a 
resolution approving the adoption of a standing policy in regard 
to the provision of special relief, in certain circumstances, 
as follows: 

"a) Council adopt a standing policy of giving relief 

in 1975 and subsequent tax years on local improve- 
ment charges to homes on flanking higher zoned lots:- 

i) so that they pay a rate according to their 
zoning but with a residential level of 
flankage relief; 

ii) that the relief be limited to owner-occupied 
single family dwellings, the ownership of 
which precedes the assessment of the local 
improvement charge; 

iii) that the relief apply to local improvements 
for pavements and curbs and for sidewalks; 

iv) that these properties need not be identified 
as requiring this special relief at the Court 
of Revision. 

b) That the Collector, of Taxes be instructed to bring 
forward, each year, a formal resolution for those 
properties eligible for relief under this policy." 

AND WHEREAS the following lot: 

LOT BLK . D.L . 

D of 5 E 183 

complies with the criteria for special relief set out in 
Council's resolution of June 17, 1975; 

AND WHEREAS the said lot is zoned (RJl-3) Multiple 
Dwelling District under the Zoning and Development By-law; 

AND WHEREAS the Collector of Taxes is satisfied that 
the said lot is eligible under the provisions of the said 
resolution of Council of June 17, 19 75, for the relief therein 
provided and hereinafter granted; 

AND WHEREAS a special annual assessment for the said 
project imposed on the said lot for a period of fifteen (15) 
years if assessed as (P(M-3) Multiple Dwelling Districts 
would be : 

LOT BLK. D.L. 


D of 5 E 183 $163.25 

BE IT THEREFORE RESOLVED that for the foregoing 
reasons Council, by not less than two- thirds of all its 
members, hereby deems and declares that the said lot having 
met the criteria required by the Standing Policy Resolution 
of June 17, 1975, shall pay a special assessment at a rate 
corresponding with the zoning of the said property, but with 
a residential level of flankage relief as follows: 
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MOTIONS (cont'd) 

Street Paving and Installation of 
Curbs on Pender Street from Salsbury 
to Victoria Drives (cont'd) 


LOT BLK . D.L . 

D of 5 E 183 $54.42 

for the year 197 8 only, and the Collector of Taxes is hereby 
directed to enter on the Tax Roll against the said lot the 
amount of the reduced special assessment for the said year. 
The difference in the said amount shall be provided out of 
the general funds of the City. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 

M. Street Paving and Installation of 
Curbs on 71st Avenue from Hudson 
to Oak Streets 


MOVED by Aid. Brown, 
SECONDED by Aid. Harcourt, 

THAT 

WHEREAS a project for the paving of streets and 
the installation of curbs in respect of pavements and curbs 
on 71st Avenue from Hudson Street to Oak Street, (hereinafter 
called "the said project") was recommended by the City Manager 
on June 18, 19 76, and approved by Council on June 22, 19 76, as 
a local improvement to be paid for in part by special assess- 
ment upon the real property to be benefited thereby; 

AND WHEREAS the said project was advanced as a local 
improvement on the Initiative principle to a court of revision 
on August 12, 19 76; 

AND WHEREAS on June 17, 19 75, Council passed a 
resolution approving the adoption of a standing policy in 
regard to the provision of special relief, in certain circum- 
stances, as follows: 

"a) Council adopt a standing policy of giving relief 

in 1975 and subsequent tax years on local improve- 
ment charges to homes on flanking higher zoned 
lots :- 

i) so that they pay a rate according to their 
zoning but with a residential level of 
flankage relief; 

ii) that the relief be limited to owner-occupied 
single family dwellings, the ownership of 
which precedes the assessment of the local 
improvement charge; 

iii) that the relief apply to local improvements 
for pavements and curbs and for sidewalks; 

iv) that these properties need not be indentified 
as requiring this special relief at the Court 
of Revision. 

b) That the Collector of Taxes be instructed to bring 
forward, each year, a formal resolution for those 
properties eligible for relief under this policy." 
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Official Traffic Commission November 23, 1970 

Clause 1 Continued 

After due consideration it was 

RECOMMENDED that "resident only" parking zones be placed on the south 
side of 56th Avenue. 

FURTHER RECOMMENDED that we write to the owner of Killarney Gardens 
seeking his advice on what can be done to facilitate the use of under- 
ground parking in the development. 


2. Langara Campus, Vancouver City 
College - Student Parking 

Under date of October 19, 1970, Mr. V. Zenner and Mrs. J.M. Vizjak 
forwarded a petition from the residents of 49th and 48th Avenues 
between Quebec and Cambie Streets with respect to parking congestion 
on the streets in this area. 

Mr. V. Zenner and Mr. L. Dahl appeared on behalf of the petitioners 
and filed a brief. 

The City Engineer under date of November 13, 1970, reported as follows: 

"On October 13th, 1970, Vancouver City College began full 
operation at its new Langara Campus at 49th Avenue and Ontario 
Street . 

Since that time many complaints have been received from residents 
in the area that parking on the surrounding residential streets 
has usurped all the available curb parking, made local access 
difficult and has lowered residential amenities. Checks taken 
in the week after the College opened showed that up to 530 students' 
cars were parked on-street during the daytime and 330 during the 
evening. This on-street parking extended along both sides of 
49th Avenue and Ontario Street adjacent to the College and along 
the neighbouring residential streets for a distance of up to two 
blocks from the College site, while the College's off-street 
parking facilities were less than one-third full. 

The maximum student and faculty parking demand, as indicated by 
the checks on the lot and on-street, is approximately 800 vehicles. 
The existing off-street parking facilities are sufficient to 
accommodate this demand. 

As a condition of the Development Permit for this College, the 
School Board was required to provide 830 off-street parking spaces 
to be available to students and staff, both day and night, with 
parking stickers sold on a term basis. A further condition was 
the provision of an additional 60 spaces by the School Board or 
upon request by the Technical Planning Board should traffic and 
on-street parking conditions make this necessary. 

When the College opened in October, the parking facilities were 
available at a daily charge of 254: per car. Although there are 
over 800 parking spaces available for students and faculty on 
site, checks taken on October 16th, 19th and 20th and again on 
November 9th and lOth, showed a maximum of 340 cars parked in 
these lots. 

The sticker system will be implemented on November 16th and 
will permit parking on-site at a cost of $5.00 for the remainder 
of this school term. Thereafter, the School Board proposes to 
provide "stickered" parking at a charge of $10.00 per term. Co- 
operation of the Student Council has been obtained in an effort 
to encourage students to use these parking facilities. 

It is felt that the most appropriate first step in overcoming 

the problem of heavy parking on the surrounding residential streets 

is to obtain full utilization of the off-street facilities. 

/continued 


253 


Regular Council, June 13, 1978 28 

MOTIONS (cont'd) 

Street Paving and Installation of 
Curbs on 71st Avenue from Hudson 
to Oak Streets (cont'd) 


AND WHEREAS the following lot: 

LOT BLK. D.L . 

2 of 12 

of 1-6 & 12 C 319 

complies with the criteria for special relief set out in 
Council's resolution of June 17, 1975; 

AND WHEREAS the said lot is zoned (Rf1-3A) Multiple 
Dwelling District under the Zoning and Development By-law; 

AND WHEREAS the Collector of Taxes is satisfied 
that the said lot is eligible under the provisions of the said 
resolution of Council of June 17, 19 75, for the relief therein 
provided and hereinafter granted; 

AND WHEREAS a special annual assessment for the said 
project imposed on the said lot for a period of fifteen (15) 
years if assessed as (RM-3A) Multiple Dwelling Districts would 
be : 

LOT BLK. D.L. 


2 of 12 

of 1-6 & 12 C 319 $275.31 

BE IT THEREFORE RESOLVED that for the foregoing 
reasons Council, by not less than two- thirds of all its 
members, hereby deems and declares that the said lot having 
met the criteria required by the Standing Policy Resolution 
of June 17, 19 75, shall pay a special assessment at a rate cor- 
responding with the zoning of the said property, but with a 
residential level of flankage relief as follows: 

LOT BLK. D.L. 


2 of 12 

of 1-6 & 12 C 319 $91.75 

for the year 1978 only, and the Collector of Taxes is hereby 
directed to enter on the Tax Roll against the said lot the 
amount of the reduced special assessment for the said year. 
The difference in the said amount shall be provided out of the 
general funds of the City. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 

N. Street Paving and Installation of 
Curbs on Carolina Street from 7th 
Avenue to 8th Avenue 


MOVED by Aid. Brown, 
SECONDED by Aid. Harcourt, 
THAT 

WHEREAS a project for the paving of streets and 
the installation of curbs in respect of pavements and curbs 
on Carolina Street from 7th Avenue to 8th Avenue, (hereinafter 
called "the said project") was recommended by the City Manager 
on April 2, 1976, and approved by Council on April 6, 1976, as 
a local improvement to be paid for in part by special assess- 
ment upon the real property to be benefited thereby; 

AND WHEREAS the said project was advanced as a local 
improvement on the Initiative principle to a court of revision 
on May 13, 19 76: 

cont'd. . . . 
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MOTIONS (cont'd) 

Street Paving and Installation of 
Curbs on Carolina Street from 7th 
Avenue to 8th Avenue (cont'd) 

AND WHEREAS on June 17, 19 75, Council passed a 
resolution approving the adoption of a standing policy in 
regard to the provision of special relief, in certain circum- 
stances, as follows: 

"a) Council adopt a standing policy of giving relief 

in 19 75 and subsequent tax years on local improve- 
ment charges to homes on flanking higher zoned 
lots :- 

i) so that they pay a rate according to their 
zoning but with a residential level of 
flankage relief; 

ii) that the relief be limited to owner-occupied 
single family dwellings, the ownership of 
which precedes the assessment of the local 
improvement charge; 

iii) that the relief apply to local improvements 
for pavements and curbs and for sidewalks; 

iv) that these properties need not be identified 
as requiring this special relief at the Court 
of Revision. 

b) That the Collector of Taxes be instructed to bring 
forward, each year, a formal resolution for those 
properties eligible for relief under this policy." 

AND WHEREAS the following lots: 

LOT BLK . D.L . 

16 S.72' 106 264A 

16 Ex. S.72' 106 264A 

comply with the criteria for special relief set out in Council' 
resolution of June 17, 1975; 

AND WHEREAS the said lots are zoned (RM-3A) Multiple 
Dwelling District under the Zoning and Development By-law; 

AND WHEREAS the Collector of Taxes is satisfied that 

the said lots are eligible under the provisions of the said 

resolution of Council of June 17, 1975, for the relief therein 
provided and hereinafter granted; 

AND WHEREAS a special annual assessment for the 
said project imposed on the said lots for a period of fifteen 
(15) years if assessed as (RM-3A) Multiple Dwelling Districts 
would be: 

LOT BLK . D.L. 


16 S.72' 106 264A $161.00 

16 Ex. p. 72' 106 264A $111.82 

BE IT THEREFORE RESOLVED that for the foregoing 
reasons Council, by not less than two- thirds of all its 
members, hereby deems and declares that the said lots having 
met the criteria required by the Standing Policy Resolution of 
June 17, 19 75, shall pay a special assessment at a rate cor- 
responding with the zoning of the said property, but with a 
residential level of flankage relief as follows : 

cont'd. . . . 
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MOTIONS (cont'd) 

Street Paving and Installation of 
Curbs on Carolina Street from 7th 
Avenue to 8th Avenue (cont'd) 

LOT BLK . D.L . 

16 S.72' 106 264A $ 53.67 

16 Ex. S.72' 106 264A 37.27 

for the year 1978 only, and the Collector of Taxes is hereby 
directed to enter on the Tax Roll against the said lots the 
amounts of the reduced special assessment for the said year. 
The difference in the said amounts shall be provided out of 
the general funds of the City. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
I4AJ0RITY 


O. Construction of Pavement and Curbs on 
both sides of Victoria Drive from 19th 
Avenue to Victoria Diversion 


MOVED by Aid. Brown, 
SECONDED by Aid. Harcourt , 
THAT 

WHEREAS the construction of pavement and curbs on 
both sides of Victoria Drive from 19th Avenue to Victoria 
Diversion (hereinafter called "the said project") was recom- 
mended by the Board of Administration on 21 September, 1973, 
and approved by Council on 25 September, 1973, as a local 
improvement to be paid in part by special assessment upon the 
real property to be benefited thereby; 

AND WHEREAS the said project was advanced as a local 
improvement on the initiative principle to a Court of Revision 
on 29 November, 1973; 

AND WHEREAS Lot 7, Blocks 11 and 12, District Lot 19 5 
(hereinafter called "the said lot") abuts the said project; 

AND WHEREAS the said lot is zoned (C-2) Commercial 
District (Suburban) under Zoning and Development By-law No. 
3575 and has constructed thereon a single family dwelling; 

AND WHEREAS on 29 November, 19 73, Council deemed that 
the said project would specially benefit the real property 
abutting the said project and undertook the same subject to 
relief being given under section 67 of Local Improvement Proce- 
dure By-law No. 3614 to the said lot which is being used for 
residential purposes, until either an industrial development is 
approved or the said lot is acquired by the City; 

AND l\)HEREAS the special annual assessment for the said 
project to be imposed on the said lot for a period of fifteen 
(15) years if it is used for industrial purposes is $212.26; 

AND WHEREAS the special annual assessment for the 
said project to be imposed on the said lot for a period of 
fifteen (15) years if it is used for residential purposes is 
$70.75; 

BE IT THEREFORE RESOLVED that for the foregoing 
reasons the Council, by not less than two-thirds of all of 
its members , hereby deems and declares that the said lot would 
be unjustly affected by the imposition of a special annuel 
assessment for the said project as if it were used for indus- 
trial purposes and that the special annual assessment for the 
said project be imposed on the said lot for the year 1978 as 
if the said lot were used for residential purposes, that is to 
say, the annual sum of $70.75; 

cont ' d. . . . 


2G2 


Regular Council, June 13, 1978 31 

MOTIONS (cont'd) 

Construction of Pavement and Curbs on 
both sides of Victoria Drive from 19th 
Avenue to Victoria Diversion (cont'd) 

The Collector of Taxes is hereby directed to enter in 
the tax roll against the said lot the amount of the reduced 
assessment for the year 1978 only. The difference in the 
special annual assessment that would have been imposed on the 
said lot if it was used for industrial purposes cind the special 
annual assessment to be imposed pursuant to this resolution 
shall be provided out of the general funds of the City. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 

P. Construction of Pavements and Curbs 
on both sides of McLean Drive from 
2nd Avenue to 3rd Avenue 


MOVED by Aid. Brown, 
SECONDED by Aid. Harcourt, 

TliAT 

WHEREAS the construction of pavements and curbs 
on both sides of McLean Drive from 2nd Avenue to 3rd Avenue 
(hereinafter called "the said project") was recommended by 
the Board of Administration on February 2, 19 73, and approved 
by Council on February 20, 19 73, as a local improvement to be 
paid in part by special assessment upon the real property to 
be benefited thereby; 

AND WHEREAS Lot 24, Block 70, District Lot 264A , 
Group One, New Westminster District (hereinafter called "the 
said lot") flanks the said project; 

AND WHEREAS the said lot is zoned (RM-3) Multiple 
Dwelling District under Zoning and Development By-law No. 3575 
and has constructed thereon a single family dwelling; 

AND WHEREAS on October 5, 19 71, Council passed a 
resolution which adopted the following recommendations of the 
Board of Administration of October 1, 1971:- 

" (a) That Council adopt a policy of giving relief on 
local improvement charges to homes on flanking 
higher-zoned lots: 

i) so that they pay a rate according to their 
zoning but with a residential level of 
flankage relief; 

ii) that the relief be limited to owner-occupied 
single family dwellings, the ownership of 
which precedes the assessment of the local 
improvement charge; 

iii) that the relief apply to local improvements 
for pavement and curbs and for sidewalks. 

(b) That the Assessment Commissioner be instructed to 
bring forward each year a list of the properties 
and a formal resolution giving the relief to those 
properties still eligible. " 

AND WHEREAS the duties of the Assessment Commissioner 
with respect to local improvements are now the responsibility 
of the Collector of Taxes pursuant to the provisions of the 
Vancouver Charter, being Chapter 55, R.S.B.C. 1953 (2nd Session) 
together with all amendments thereto, and in particular Part 
XXIV thereof; 

cont ' d. . . . 
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HOT IONS (cont'd) 

Construction of Pavements and Curbs 
on both sides of McLean Drive from 
2nd Avenue to 3rd Avenue (cont'd) 

AND WHEREAS the said project was advanced as a local 
improvement on the initiative principle to a Court of Revision 
on May 17, 19 73; 

AND WHEREAS on May 17, 1973, Council deemed that the 
said project would specially benefit the real property abutting 
the said project and undertook the same subject to relief being 
given under section 67 of Local Improvement Procedure By-law No. 
3614 to the said lot pursuant to the said resolution of Council 
dated October 5, 19 71; 

AND WHEREAS since the said lot flanks the said 
project, it may be specially assessed at the rate established 
in the Local Improvement Procedure By-law for property zoned 
(RM-3) Multiple Dwelling District calculated on seventy-five 
percent (75%) of its flankage rather than twenty-five percent 
(25%) thereof had the said lot been zoned for residential use; 

AND WHEREAS the special annual assessment for the 
said project to be imposed on the said lot is $183.47 for a 
period of fifteen (15) years; 

AND WHEREAS the special annual assessment that would 
be imposed on the said lot if it were specially assessed on 
twenty-five percent (25%) of its flankage at the rate established 
in the Local Improvement Procedure By-law for property zoned 
(RM-3) Multiple Dwelling District is $61.16 for a period of 
fifteen (15) years; 

BE IT THEREFORE RESOLVED that for the foregoing 
reasons Council, by not less than two- thirds of all of its 
members, hereby deems and declares that the said lot would be 
inequitably and unjustly affected by a special assessment of 
$183.47 for the said project and that such assessment be 
reduced to $61.16 for the year 1978 only, and the Collector of 
Taxes is hereby directed to enter on the tax roll against the 
said lot the amount of the reduced special assessment for the 
said year. The difference in the said amounts shall be provided 
out of the general funds of the City. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
I4AJ0RITY 

Q. Construction of Pavements and Curbs 
on both sides of 72nd Avenue from 
Granville to Osier Streets 


MOVED by Aid. Brown, 
SECONDED by Aid. Harcourt, 
THAT 

WHEREAS the construction of pavements and curbs on 
both sides of Seventy-Second Avenue from Granville Street to 
Osier Street (hereinafter called "the said project") was 
recommended by the Board of Administration on September 15, 
1972, and approved by Council on September 19, 1972 as a local 
improvement to be paid in part by special assessment upon the 
real property to be benefited thereby; 

AND WHEREAS Lot 1, Block 12 , District Lot 318 , Group 
One, New Westminster District (hereinafter called "the said 
lot") flanks the said project; 

AND WHEREAS the said lot is zoned (RM-3) Multiple 
Dwelling District under Zoning and Development By-law No. 3575 
and has constructed thereon a single family dwelling; 


cont'd. 
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MOTIONS (cont'd) 

Construction of Pavements and Curbs 
on botli sides of 7 2nd Avenue from 
Granville to Osier Streets (cont'd) 

AND WHEREAS on October 5, 1971, Council passed a 
resolution which adopted the following recommendations of the 
Board of Administration of October 1, 1971:- 

"a) That Council adopt a policy of giving relief on 
local improvement charges to homes on flanking 
higher-zoned lots: 

i) so that they pay a rate according to their 

zoning but with a residential level of flankage 
relief ; 

ii) that the relief be limited to owner-occupied 
single family dwellings, the ownership of 
which precedes the assessment of the local 
improvement charge ; 

iii) that the relief apply to local improvements 
for pavement and curbs and for sidewalks. 

b) That the Assessment Commissioner be instructed to 
bring forward each year a list of the properties 
and a formal resolution giving the relief to those 
properties still eligible." 

AND WHEREAS the duties of the Assessment Commissioner 
with respect to local improvements are now the responsibility 
of the Collector of Taxes pursuant to the provisions of the 
Vancouver Charter, being Chapter 55, R.S.B.C. 1953 (2nd Session) 
together with all amendments thereto, and in particular Part 
XXIV thereof; 

AND WHEREAS the said project was advanced as a local 
improvement on the initiative principle to a Court of Revision 
on November 16, 19 72; 

AND WHEREAS on November 16, 19 72, Council deemed that 
the said project would specially benefit the real property 
abutting the said project and undertook the same subject to 
relief being given under section 67 of Local Improvement Proce- 
dure By-law No. 3614 to the said lot in accordance with the 
said resolution of Council dated October 5, 19 71; 

AND WHEREAS since the said lot flanks the said 
project, it may be specially assessed at the rate established 
in the Local Improvement Procedure By-law for property zoned 

(RM-3) Multiple Dwelling District calculated on seventy-five 
percent (75%) of its flankage rather than twenty-five percent 

(25%) thereof had the said lot been zoned for residential use; 

AND WHEREAS the special annual assessment for the 
said project to be imposed on the said lot for a period of 
fifteen (15) years is the amount set forth opposite the same: 

Lot 1, Block 12, District Lot 318 $171.28; 

BE IT THEREFORE RESOLVED that for the foregoing 
reasons Council, by not less than two- thirds of all of its 
members, hereby deems and declares that the said lot would be 
unjustly affected by the imposition of a special annual 
assessment for the said project as hereinbefore recited and 
that the special annual assessment for the said project be im- 
posed on the said lot for the year 1978 as if it were used for 
residential purposes, that is to say:- 


cont ' d. . . . 
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MOTIONS (cont'd) 

Construction of Pavements, and Curbs 
on both sides of 72nd Avenue from 
Granville to Osier Streets (cont'd) 

Lot 1, Block 12, District Lot 318 $ 57.07; 

The Collector of Taxes is hereby directed to enter 
in the tax roll against the said lot the amount of the reduced 
special assessment for the year 1978 only. The difference in 
the special annual assessment that would have been imposed on 
the said lot and the special annual assessment to be imposed 
pursuant to this resolution shall be provided out of the general 
funds of the City. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 

MAJORITY 

R. Construction of Pavement and Curbs on 
both sides of Heather Street from 70th 
Avenue to South West Marine Drive 

MOVED by Aid. Brown, 
SECONDED by Aid. Harcourt, 
THAT 

Whereas the construction of pavement and curbs 
on both sides of Heather Street from 70th Avenue to South 
West Marine Drive (hereinafter called "the said project") 
was recommended by the Board of Administration on September 
15, 19 72, and approved by Council on September 19, 19 72, as 
a local improvement to be paid in part by special assessment 
upon the real property to be benefited thereby; 

AND WHEREAS Lot 8 of Y of 7 to 10, Block C, District 
Lots 319, 324 and Part of 323, Group One, New Westminster 
District (hereinafter called "the said lot") abuts the said 
project and is zoned (RM-3) Multiple Dwelling District under 
the Zoning and Development By-law No. 3575; 

AND WHEREAS the said lot is a corner lot with a 
frontage of thirty- three (33) feet abutting the said project 
on which is constructed a single family dwelling and the said 
lot cannot be developed beyond a residential use, notwithstanding 
that the said lot is zoned (RM-3) Multiple Dwelling District; 

AND WHEREAS the said project was advanced as a local 
improvement on the initiative principle to a Court of Revision 
on November 16, 19 72; 

AND WHEREAS on November 16, 1972, Council deemed that 
the said project would specially benefit the real property 
abutting the said project and undertook the same subject to 
relief being given under section 6 7 of the Local Improvement 
Procedure By-law No. 3614 to the said lot; 

BE IT THEREFORE RESOLVED that for the foregoing 
reasons the Council, by not less than two- thirds of all of its 
members, hereby deems and declares that the said lot would be 
unjustly affected by being specially assessed for the said 
project at the rate levied on real property in Multiple Dwelling 
Districts pursuant to the Local Improvement Procedure By-law, 
namely the annual sum of $65.10, and that the special annual 
assessment be reduced for the year 1978 to the rate leviad on 
real property in residential districts pursuant to the said 
by-law, namely the sum of $25.40. The Collector of Taxes is 
hereby directed to enter on the tax roll against the said lot 
the amount of the reduced assessment for the year 19 7 8 only. 
The difference in the said amounts shall be provided out of 
the general funds of the City. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 
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MOTIONS (cont'd) 

S. Construction of Pavement and Curbs on Osier 
Street from 70th Avenue to Lane North on 
both sides and Concrete Curbs and Gutters 
on both sides of Osier Street from Lane 
North of 70th Avenue to 6 7th Avenue 


MOVED by Aid. Brown, 
SECONDED by Aid. Harcourt, 
THAT 

WHEREAS a sufficiently signed petition was filad with 
the City Clerk praying that Council construct pavemant and curbs 
on Osier Street from 70th Avenue to the lane north on both sides 
and Portland cement concrete curbs and gutters on both sides of 
Osier Street from the lane north of 70th Avenue to 67th Avinue 
(hereinafter called "the said project") as a local improvement, 
to be paid in part by special assessment upon the real property 
to be benefited thereby; 

AND WHEREAS Council sat as a Court of Revision on 
March 12, 1970, to hear complaints against the proposed assess- 
ments and immediately following the hearing. Council deemed 
that the said project would specially benefit the real property 
fronting and abutting the said project and undertook the same; 

AND WHEREAS on October 5, 1971, Council passed a 
resolution which adopted the following recommendations of the 
Board of Administration of October 1, 1971:- 

"a) That Council adopt a policy of giving relief on 
local improvement charges to homes on flanking 
higher-zoned lots: 

i) so that they pay a rate according to their 
zoning but with a residential level of 
flankage relief; 

ii) that the relief be limited to owner-occupied 

single family dwellings, the ownership of which 
precedes the assessment of the local improve- 
ment charge; 

iii) that the relief apply to local improvements for 
pavement and curbs and for sidewalks. 

b) That the Assessment Commissioner be instructed to 
bring forward each year a list of the properties 
and a formal resolution giving the relief to those 
properties still eligible." 

AND WHEREAS the duties of the Assessment Commissioner 
with respect to local improvements are now the responsibility 
of the Collector of Taxes pursuant to the provisions of the 
Vancouvsr Charter, being Chapter 55, R.S.B.C. 1953 (2nd Session) 
together with all amendments thereto, and in particular Part 
XXIV thereof; 

AND T.'THEREAS Lot 4 of 35, Bloc k B, District Lots 319, 
324 and part of 323, Group One, New Westminster District (herein 
after called "the said lot") flanks the said project; 

AND WHEREAS the said lot is zoned (RM-3) Multiple 
D\\/elling District under the Zoaing and Development By-law and 
has constructed thereon a single family dwelling; 

AND WHEREAS since the said lot flanks the said project, 
it is specially assessed at the rate established in the Local 
Improvement Procedure By-law for property zoned (Rr'1-3) Multiple 
Dwelling District calculated on seventy-five percent (75?'^) of 
its flankage rather than twenty-five percent {25%) thereof had 
the said lot been zoned for residential use; 

cont ' d. . . . 
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MOTIONS (cont'd) 

Construction of Pavement and Curbs on Osier 
Street from 70th Avenue to Lane North on both 
sides and Concrete Curbs and Gutters on both 
sides of Osier from Lane North of 70th to 67th 
Avenues (cont'd) 

AND V7HEREAS the special annual assessment to be 
imposed on the said lot is $148.45 for a period of fifteen 
years ; 

AND WHEREAS the special annual assessment that would 
be imposed on the said lot if it were specially assessed on 
twenty-five percent (25%) of its Elankage at the rate established 
in the Local Improvement Procedure By-law for property zoned 
(RM-3) Multiple Dv^7elling District is $49.48 for a period of 
fifteen (15) years; 

AND WHEREAS the Collector of Taxes is satisfied 
that the said lot is eligible under the provisions of the said 
resolution of Council of October 5, 1971, for the relief herein- 
after granted; 

BE IT THEREFORE RESOLVED that for the foregoing reasons 
Council, by not less than two- thirds of all of its members, 
hereby deems and declares that the said lot would be inequitably 
and unjustly affected by a special assessment of $148.45 for the 
said project and that such assessment be reduced to $49.48 for 
the year 1978 only, and the Collector of Taxes is hereby directed 
to enter on the tax roll against the said lot the amount of the 
reduced special assessment for the said year. The difference in 
the said amounts shall be provided out of the general funds of 
the City. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 

T. Construction of Pavement and Curbs 
on Jellicoe Street from South East 
Marine Drive to Kent Avenue North 
on Both Sides 


MOVED by Aid. Brown, 
SECONDED by Aid. Harcourt, 
THAT 

WHEREAS the construction of pavement and curbs on 
Jellicoe Street from South East Marine Drive to Kent Avenue 
North on both sides (hereinafter called "the said project") 
was recommended by the Board of Administration on September 
15, 1972, and approved by Council on September 19, 1972, as 
a local improvement to be paid in part by special assessment 
upon the real property to be benefited thereby; 

AND WHEREAS the said project was advanced as a local 
improvement on the initiative principle to a Court of Revision 
on November 16, 1972; 

AND WHEREAS the balance of Lot 1, Block 65 North 
Part, District Lots 258 and 329 , Group One, New Westminster 
District (hereinafter called "the said lot"), abuts the said 
project; 

AND V7HEREAS the said lot is zoned (CD-I) Comprehen- 
sive Development under Zoning and Development By-law No. 3575 
and has constructed thereon a single family dwelling; 

AND vVHEREAS on November 16, 1972, Council deemed 
that the said project would specially benefit the real property 
abutting the said project and undertook the same, subject to 
relief being given under section 67 of Local Improvement Pro- 
cedure By-law No. 3614 to the said lot which is being used for 
residential purposes, until either an industrial development is 
approved or the said lot is acquired by the City; 

cont'd. . . . 
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MOTIONS (cont'd) 

Construction of Pavement and Curbs on 
Jellicoe Street from South East Marine 
Drive to Kent Avenue North on Both 
Sides (cont'd) 


AND WHEREAS the special annual assessment for the 
said project to be imposed on the said lot for a period of 
fifteen (15) years if it is used for industrial purposes is 
$313.90; 

AND WHEREAS the special annual assessment for the 
said project to be imposed on the said lot for a period of 
fifteen (15) years if it is used for residential purposes is 
$34.78; 

BE IT THEREFORE RESOLVED that for tne foregoing 
reasons the Council, by not less then two-thirds of all of 
its members, hereby deems and declares that the said lot would 
be unjustly affected by the imposition of a special annual 
assessment for the said project as if it were used for indus- 
trial purposes and that the special annual assessment for the 
said project be imposed on the said lot for the year 1978 as 
if the said lot were used for residential purposes, that is 
to say, the annual sum of $34.78. 

The Collector of Taxes is hereby directed to enter 
in the tax roll against the said lot the amount of the reduced 
assessment for the year 1978 only. The difference in the 
special annual assessment that would have been imposed on the 
said lot if it was used for industrial purposes and the special 
annual assessment to be imposed pursuant to this resolution 
shall be provided out of the general funds of the City. 

- CARRIED UNANIMOUSLY 
MiD BY THE REQUIRED 
MAJORITY 


NOTICE OF MOTION 

The following Notice of Motion submitted by Alderman 
Rankin was recognized by the Chair: 

Lending of Money by Canadian Banks 
to Government and Agencies in 
South Africa 


MOVED by Aid. Rankin, 

THAT WHEREAS the white minority government in South Africa 
through its system of apartheid, continues to deny all basic 
human rights to the majority black population of that country, 
and in carrying out this racist program of apartheid has: 

(1) denied to all but the white minority the franchise 
and other political rights 

(2) claimed exclusive ownership of 86.3% of South Africa's 
territory, and further has embarked on a program of 
deporting some 6 million persons under its Bantustan 
policy to barren reservations 

(3) maintained an economic system in which the per capita 
income of blacks is approximately 10% that of whites 

(4) continued to apply repressive and discretionary laws 
which prevent African workers from organizing to 
defend their basic interests 

cont ' d. . . . 
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Official Traffic Commission 


November 23, 1970 


Clause 2 Continued 


A short settling-down period is therefore necessary to determine 
the relief that the "stickered" parking arrangement will provide 
on the on-street situation. 

If significant improvement is not achieved, then further solutions 
will have to be attempted. It would appear that either the cost 
of parking on-site should be included in the students' tuition 
fees, or parking restrictions may have to be imposed on the neigh- 
bouring streets so as to force students to use the off-street 
parking. This could be achieved by: 

- total parking prohibitions, which would have the 
disadvantage of also denying resident parking; 

- parking time limits which would be similarly 
restrictive on residents and their visitors; 

- providing exclusive residents' parking zones. 

Residents' parking zones are not a total solution either, in 
that they do not accommodate visitors, are difficult to enforce, 
and would not entirely eliminate student parking on the streets, 
as they are only installed for a portion of each block. Since 
they are only enforced on a complaint basis, extending the 
resident parking zones for the full block length would make 
enforcement extremely difficult. 

Notwithstanding the above, resident parking zones have been 
provided in the unit and 100 Blocks West 49th Avenue and the 
6400 Block Ontario Street, since no matter how much use is 
made of the off-street parking facilities, there will still 
be an attraction for students to park in these blocks as well 
as the flankage blocks on Ontario Street south of 49th Avenue, 
because of their convenience and proximity to the College. 

In summary, since sufficient parking facilities are provided 
on the College site to accommodate the total student and 
faculty demand, it is RECOMMENDED that additional parking 
regulations not be installed on the residential streets at 
this time, that the School Board be asked to consider methods 
of encouraging students to use the off-street facilities, and 
that the matter be reviewed in approximately one month's time." 

Considerable discussion followed, and after due consideration it was 

( 1 ) RECOMMENDED 

(a) That we request the School Board to provide free parking 
on this parking lot. 

(b) That we ask the School Board for a financial statement 
to justify the parking costs of 11* a day. 

(c) That we negotiate with the School Board with respect to 
removal of snow and painting of parking lines. 

(d) That if the parking fee is not eliminated, then the School 
Board be requested to make provision for the parking fee to 
be included in the registration fee. 

(e) That we request the School Board to report back to the 
Official Traffic Commission in the shortest time possible. 

(f) That we request the City Engineer to review the on-street 
parking conditions with a view to adding additional 
resident parking zones. 


/continued 
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NOTICE OF MOTION (cont 


■d) 


Lending of Money by Canadian Banks 
to Government and Agencies in South 
Africa (cont'd) 


(5) been responsible for the detention without charges, 
torture, and killing of political prisoners, as well 
as the massacre of hundreds of school children; 

AND WHEl^EAS this racist system of apartheid rests upon a 
foundation of direct financial loans and investments, and since 
5 Canadian chartered banks (the Bank of Commerce, Royal Bank, 
Bank of Nova Scotia, Toronto Dominion Bank, Bank of Montreal) 
continue to support this racist regime through their participation 
in international consortia to lend money to the South African 
government and its agencies; 

AND WHEREAS it is the responsibility of municipal officials 
entrusted with public funds to govern these funds in a responsible 
manner, and to ensure that these funds are invested in ways that 
would directly benefit the citizens of the city, and which, if 
invested either directly or indirectly outside of the city, 
would not go in any way to support such an inhuman and oppressive 
system as apartheid; 

THEREFORE BE IT RESOLVED THAT the City Council of Vancouver 
investigate and commence taking those steps necessary to phase 
out its dealings with any Ban]; which continues to participate in 
loans to the government and agencies of South Africa, and that 
the Council make these intentions known to the Bank; 

AND FURTHER THAT the Council encourage the Aldermen who may 
have accounts with these major Banks to question their Banks on 
their investment policies, and to support the national and 
international actions against bank loans to South Africa in 
whatever way possible. 


The Deputy City Clerk advised that a request had been 
received from the Stop Bank Loans to South Africa Committee 
to address Council when the above motion is being considered. 

MOVED by Aid. Rankin, 
SECONDED by Aid. Marzari, 

THAT the delegation request from the Stop Bank Loans to 
South Africa Committee be granted. 


(Notice) 


- CARRIED UNANIMOUSLY 


ENQUIRIES AND OTHER MATTERS 


Alderman Bellamy - 
Prostitution in the City 


expressed concern over the current 
problem of prostitution in the 
City with particular reference to 
the situation at the corner of 
Hornby and Georgia Streets. 


The Mayor indicated he has received 
a great many complaints from 
citizens on this problem. He 
expects that within a month, the 
Police Department will be institut- 
ing a new program to control this 
situation and he will be reporting 
to Council shortly on this. 


The Council recessed at approximately 5:30 p.m. to 
reconene at 7:30 p.m. 
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The Council reconvened at 7:30 p.m., with Mayor Volrich in 
the Chair and the following members present: 

PRESENT : Mayor Volrich 

Aldermen Bellamy, Brown, Ford, Gerard, 
Gibson, Harcourt, Kennedy, 
Marzari and Rankin 

ABSENT : Alderman Puil (Civic Business) 

CLERK TO THE COUNCIL: R. Henry 


C0MJ4ITTEE OF THE WHOLE 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Rankin, 

THAT this Council resolve itself into Committee of the 
Whole, Mayor Volrich in the Chair. 

- CARRIED UNANIMOUSLY 

DELEGATIONS 

D.P.A. Refusal - 
2677 East Broadway 

Before Council for consideration was a report of the City 
Manager dated June 2, 1978, on a development permit application 
to construct an addition to the Broadway Manor Senior Citizens 
apartment at 2677 East Broadway. The development permit 
application requested the construction of an 1,155 square foot 
solarium on top of an existing parking structure. The report 
noted that the proposed addition would exceed by . 02 the 
maximiim permitted floor space ratio as established by Council 
resolution during consideration of the original rezoning 
application. Because of objections from the neighbouring 
property owners, the Director of Planning had refused the 
application. 

Mr. Vern 11. Delgatty, Architect and Rev. Allon E. Hornby, 
Broadway Manor, appealed to Council to request the Director of 
Planning to issue the development permit application. Rev. 
Hornby indicated that he had canvassed the neigl:±)Ouring property 
owners within a one block radius and had received 4 5 signatures 
on a petition in favour of the proposed development. By means 
of a plan, Mr. Delgatty explained the project for Council's 
information. He stated that the adjoining neighbours had been 
under a misunderstanding that the proposed development would 
increase problems with parked cars in the area as well as 
obstructing their views, however this has now been clarified. 

MOVED by Aid. Harcourt, 

THAT the floor space ratio attached to the present CD-1 
By-law for this property be amended from the present maximum 
of 1.22 to a maximum of 1.24, and the Director of Planning be 
requested to issue development permit application #79828 to 
the Broadway Manor Senior Citizens apartment at 267 7 East 
Broadway . 

(Deferred) 

MOVED by Aid. Rankin, 

THAT the above motion be deferred and the Director of 
Planning re-canvass those neighbours who had objected to the 
proposed development to determine their present views on 
this proposed development for report back to Council in two 
weeks. In the meantime, the Director of Planning be requested 
to process development permit application #79828. 


- CARRIED UNANIMOUSLY 
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DELEGATIONS (cont'd) 

Tender #78/1 for Painting Steel 
Poles and Attachments 


Council on May 30, 1978, deferred consideration of a 
Manager's report dated May 26, 19 78, on this matter to permit 
representations from the principals involved. 

In the report, the City Engineer advised that J.S. Painting 
Co. Ltd., and West Coast Painting Co. Ltd., were the only ones 
to submit bids. While J.S. Painting Co. Ltd. was the low 
bidder, it had not met tender specifications that a bid bond or 
certified cheque for 10% of the bid price must be submitted 
with the tender. Also, in the opinion of the City Engineer, 
this company lacks sufficient equipment to perform the work, 
however, it has stated that equipment will be obtained if it 
receives the contract. 

The City Engineer stated that the second low bid from West 
Coast Painting Co. Ltd., is acceptable and noted this company 
has been the successful bidder on this contract for the past five 
years and has always performed satisfactorily. 

In the report the City Manager recommends that the contract 
for painting steel poles and attachments be awarded to West 
Coast Painting Co. Ltd. 

Mr. J. Santos, J.S. Painting Co. Ltd., addressed Council 
and referred to his brief which was previously circulated. In 
his brief, Mr. Santos stated that the reason he had not submitted 
a certified cheque with his tender was that he overlooked the fact 
that the Vancouver City Credit Union was closed on Monday. He 
also stated that if his company is awarded the contract, it will 
purchase the equipment required to carry out the work. 

Mr. G. Wiezoreck, West Coast Painting Co. Ltd., also 
addressed Council and referred to his brief previously circulated 
in which he set forth arguments why the tender should be awarded 
to his company. 

MOVED by Aid. Kennedy, 

THAT the contract for painting steel poles and attachments 
be awarded to J.S. Painting Co. Ltd. 

- LOST 

(Aldermen Bellamy, Brown, Ford, Gerard, Gibson, Harcourt, 
Marzari, Rankin and the Mayor opposed) 

MOVED by Aid. Harcourt, 

THAT the recommendation of the City Manager contained in 
his report dated May 26, 1978, be approved. 

- CARRIED UNANIMOUSLY 


Grant Appeals 

In accordance with approved procedure, the following 

organizations made representations before Council to appeal 

Council's decision on their grant applications: 

(a) Childrens Play Resource Centre 

Dean U. Scarf e addressed Council on behalf of his organization. 
He outlined the work done by this group and stressed its value to 
the community. He requested that Council approve a grant of 
$2,500 to fund a part-time co-ordinator and supervisor for the 
Childrens Play Resource Centre. 

cont ' d. . . . 
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DELEGATIONS (cont'd) 

Grant Appeals (cont'd) 

MOVED by Aid. Rankin, 

THAT a grant of $2,500 be approved to the Childrens Play 
Resource Centre for the period April 1, 1978, to March 31, 1979, 
to cover telephone, postage, printing and office costs. 

- CARRIED BY THE 
REQUIRED r4AJ0RITY 

(Mayor Volrich opposed) 

(b) Chinese Conununity Library 
Services Association 


Mr. L. Chan addressed Council and reviewed the service 
offered by this group to elderly Chinese throughout Vancouver. 
He requested that Council approve an additional grant of 
$6,972. Representatives of the following groups also addressed 
Council in support of this grant appeal: 

Britannia Conununity Services Centre 
- S.P.O.T.A. 

Strathcona Community Centre Association 
Chinese Elderly Citizens' Association. 

MOVED by Aid. Bellamy, 

THAT an additional grant of $6,972 to the Chinese Community 
Library Services Association he approved. 

- CARRIED BY THE 
REQUIRED MAJORITY 

(Alderman Kennedy and the Mayor opposed) 


Rezoning Application - N/W Corner 
67th Avenue and Hudson Street 

Council on May 30, 1978, deferred consideration of a 
Manager's report dated May 26, 1978, on this matter to permit 
the applicant an opportunity of addressing Council. 

In the City Manager's report, the Director of Planning 
reviewed the site, background, proposed development and analyzed 
the application. He noted that as the Marpole Local Area Planning 
Program commenced in January, 1978, this lot, as well as three 
other lots in the same area, should be reviewed through the 
local area planning program. He considers the application 
premature in light of the Marpole Local Area Planning Program and 
similar split-zoned sites in the vicinity. He also noted that 
the existing dwelling on the site is appropriate both to the 
site and the surrounding development, and any benefits to the 
rezoning would be outweighed by detrimental effects in the 
surrounding community. 

MOVED by Aid. Harcourt, 

THAT the matter of future zoning of the four split-zoned 
lots located in the RT-2 and RS-1 Districts on the north side 
of 67th Avenue in Marpole, be referred to the Marpole Local 
Area Planning Committee for early report. 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S IlEPORTS AND DELEGATIONS (cont'd) 

Building & Planning Matters 
(June 9, 1978) (cont'd) 

D.P.A. - Alterations to Gabriola, 
1523 Davie Street (Clause 4) 
(cont'd) 


Earlier this day. Council deferred consideration of this 
matter to permit Mrs. J. Bingham, Secretary of the Heritage 
Committee of the Community Arts Council, to make representations. 

Mrs. Bingham, on behalf of the Community Arts Council, 
thanked the various civic officials and boards involved with 
Gabriola Mansion for their excellent work towards restoring 
the Mansion. She then reviewed some of the highlights of the 
interior of the Mansion and gave a brief history of the structure. 
Mrs. Bingham expressed regret that the current Heritage 
Legislation only embraces the exterior of heritage buildings. 

In the City Manager's report, the Director of Planning noted 
that the Urban Design Panel had recommended that the exterior 
alterations to Gabriola be approved subject to the following 
conditions: 

that the proposed ornamental ironwork balcony above 
the porte-cochere be deleted as it does not form 
part of the original building. 

that a butt glazing method be used for the 'solarium'. 

that the roof vents be painted to match the colour of 
the slate roof. 

The Director of Planning concurred with the conditions 
recommended by the Urban Design Panel. The report concluded 
with the recommendation that Council approve the interior and 
exterior alterations to Gabriola, 1523 Davie Street, as described 
in Development Permit Application #79973. 

MOVED by Aid. Ford, 

THAT Council approve the interior and exterior alterations 
to Gabriola, 152 3 Davie Street, as described in Development 
Permit Application #79973, except that the Director of Planning 
be requested to investigate a suitable substitute for the 
proposed ornamental ironwork balcony. 

- CARRIED UNANIMOUSLY 


COMTIITTEE OF THE WHOLE 

MOVED by Aid. Harcourt, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Gibson, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 9:10 p.m. 


The foregoing are Minutes of the Regui^ar Council Meeting 
of June 13, 1978, adopted on June 20/V 



274 


MANAGER'S REPORT 


June 2 , 


1978 


TO: Vancouver City Council 


SUBJECT: 2677 East Broadway 

Development Permit Refusal 79 828 


CLASSIFICATION: CONSIDERATION 


The Director of Planning reports as follows: 

"This report refers to a letter dated March 22, 1978 from 
Mr. Vern H. Delgatty, Architect (copy attached) , regarding 
refusal by the Director of Planning of a Development Permit 
Application to construct an addition to the Broadway Manor 
Senior Citizens apartment at 2677 East Broadway. 

The Development Permit Application requested the construction of 
an 1155 sq. ft. solarium addition to be constructed on top of 
an existing parking structure, in conjunction with the existing 
Senior Citizens Apartment Building. The existing development 
consists of Senior Citizens Apartment Building on the westerly 
portion of the site, a hall/gymnasium in the centre and a 
church (Broadway Tabernacle) with ancillary facilities on the 
easterly portion of the site. The solarium would be constructed 
on the parking structure which is located between the Senior 
Citizens Building and the church. 

The site was rezoned by Council to a CD-I Comprehensive 
Development District. The Floor Space Ratio was limited by 
Council's Resolution to a maximum of 1.22. With the proposed 
solarium addition, the Floor Space Ratio would increase to 
1.24, exceeding the maximum permitted by .02 (1047 sq. ft.). 
The proposed addition would meet the other technical require- 
ments of the By-law. 

17 neighbouring property owners were notified of this 
Development Permit Application. A petition containing 18 
signatures, representing 12 properties, was submitted 
objecting to the proposed solarium. The reasons given for 
objecting were that it would affect views from the residences 
and they noted problems concerning parking of cars in the area. 

Since the Floor Space Ratio was limited by Council resolution. 
Council could relax it without rezoning. However, in view of 
the objections from the neighbouring property owners, the 
Director of Planning was not prepared to submit the question 
of Floor Space Ratio to Council and the application was 
refused. Because of Mr. Delgatty 's letter, the matter is 
now being referred to Council for consideration. " 

The City Manager submits the foregoing report for CONSIDERATION 
of City Council. 

NOTE: A MAP WILL BE DISPLAYED AT COUNCIL. 
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WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 

RE COMMENDAT I ON 

1. Check-Valve Installation In Zone 440 - 1978 Capital Budget 
The City Engineer reports as follows: 

"Check-valve Installations are required as follows: 

Camble Street at 63rd Avenue 
Camble Street at Marine Drive 
Marine Drive at Heather Street 
Marine Drive at Shau^messy Street 

Estimated cost $65 000 

The check-valve Installations are required to stop backflow of water from City 
watermalns to the Greater Vancouver Water District's watermalns during periods 
of high demand. These check valves will also help to maintain pressure within 
the City water system In pressure zone 440. 

Funds for the project are available from the following Waterworks Capital Account 

#128/7903 Uncompleted Design - Unappropriated 

I recXDntnend that this work be approved for construction and that the required 
$65 000 be appropriated for this work as stipulated above." 

The City Manager BIECOMMENDS that the foregoing recommendation of the City Engineer 
be approved . 

2. Sewer Construction C.P.R. RIght-of-Way Kltsllano Point 
The City Engineer reports as follows: 

"On May 4, 1978, Council approved rezonlng of Lots A-J (C.P.R. RIght-of-Way In 
Kltsllano Point) subject to certain conditions. 

Two of the conditions relate to sewer construction In an easement to be granted 
by Marathon Realty and to payment of 50% of the cost of sewer construction by 
Marathon Realty. Such sewer construction Is to be completed with 60 days of 
the registered easement and plans being delivered to the City. 

Funds for the City's share (50%) of the estimated $87 000 cost are available 
In account number 118/7904 'Sewer System Replacement - Unallocated'. 

I recxximend that $43 500 be appropriated from Sewers Capital Account 118/7904 
for the City's share (50%) of the required work and that the work be done 
following delivery to the City of the registered easement and plan." 

The City Manager RECOMMENDS that the foregoing recommendation of the City Engineer 
be approved . 


3. Hastings Street Viaduct Replacement - Agreement with Burlington 

Northern Railway 

The City Engineer reports as follows: 

"At its meeting of March 8, 1977, Council authorized the City Engineer to carry 
out design of the new Hastings Street Viaduct and at its meeting of November 29, 
1977, Council authorized the purchase of materials. Preparations for construction 
are now taking place and it is necessary to obtain permission from the Burlington 
Northern Railway in order to locate temporary construction facilities over their 
property. The Burlington Northern has indicated a willingness to permit our 
facilities over their property provided the City will enter into an agreement. 
The agreement would have an indemnity clause and would be in effect for six 
months. It could be renewed. 


Cont'd 
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Clause 3 Cont'd 

Funds for the replacement of Hastings Viaduct are provided in the current Five- 
Year Capital Works Plan. Funds required for work this year will be submitted 
in the 1978 Streets Capital Budget. 

I recomnnend that: 

(a) the City enter into an agreement with the Burlington Northern Railway that 
will allow the City to place construction facilities over railway land. 

(b) the agreement be satisfactory to the Director of Legal Services. 

(c) the Director of Legal Services be authorized to renew the agreement as 
required by the City Engineer during construction. 

(d) the Director of Legal Services be authorized to execute the agreement on 
behalf of the City." 

The City Manager RECOMMENDS that the foregoing recommendations of the City Engineer 
be approved. 

4. Hastings Street Viaduct Replacement - Agreement with B.C. Hydro 
The City Engineer reports as follows: 

"On March 8, 1977, Council authorized the City Engineer to carry out design work 
on the new Hastings Street Viaduct and instructed the Director of Legal Services 
to apply to the Canadian Transport Commission for an order to reconstruct the 
viaduct and a contribution towards construction costs. On November 25, 1977, 
Council authorized the purchase of some construction material. 

The application to the Canadian Transport Commission was made in 1977 and an 
"order" is expected in the near future. 

Funds for the City's share of the cost were approved in the 1976 plebiscite for 
the current Five-Year Capital Works Plan and money for work to be done this 
year are included in the 1978 submission of the Basic Streets Capital Budget. 

During the course of building the new structure, it will be necessary to relocate 
B.C. Hydro trolley bus poles on a temporary basis and reinstall them when con- 
struction is complete. B.C. Hydro has requested an agreement with the City to 
cover this work which is estimated to cost $200 000. 

I recarmend that: 

(a) the Director of Legal Services be instructed to arrange an agreement between 
the City and B.C. Hydro for temporary relocation of trolley poles on Hastings 
Street as required for viaduct construction. 

(b) the agreement be satisfactory to the Director of Legal Services and the City 
Engineer. 

(c) the Director of Legal Services be authorized to execute the agreement on 
behalf of the City." 

The City Manager RECOMMENDS that the foregoing recommendations of the City Engineer 
be approved. 

5. Closure of Portion of Lamey's Mill Road, West of Alder Crossing - Adjacent to 
Lot 23, False Creek, Plan 16003 - Area 6, Phase II 


The City Engineer reports as follows: 

"In the subdivision of Phase I of False Creek Lamey's Mill Road, west of Alder 
Crossing was dedicated as a 66-foot wide street 


Cont'd 
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Clause 5 Cont'd 

The development plan of Area 6, Phase II, was subsequently designed to provide a 
road allowance of approximately 50 feet in width on the southerly side of the 
subdivision. Schedule A of By-law 5112, passed by Council on October 25, 1977, 
also refers to the width of this road allowance. In order to accommodate this 
new Phase II subdivision, the northerly portion of Lamey's Mill Road must be 
closed. 

I recxxmend that all that portion of road shown outlined red on Plan LE 4640 be 
closed, stopped up and title taken thereto and the road so closed be subdivided 
with the adjacent lands." 

The City Manager RECOMMENDS that the foregoing recommendation of the City Engineer 
be approved. 


* * * * * 
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Official Traffic Commission 


November 23, 1970 


Clause 2 Continued 


(2) FURTHER RECOMMENDED that the City Engineer be requested to: 

(i) review all intersections with a view to extending 
the corner clearances, and 

(ii) review the policy of parking on Ontario Street. 

Prior to the delegation leaving the meeting it was requested that the 
Commission endeavour to obtain a bus service on 49th Avenue. The 
Chairman undertook to write to the B.C. Hydro with respect to this 
matter. 


3. Request for Improved Pedestrian Access from Austrey Avenue 
Through the Existing Comprehensive Development 

At various meetings of the Commission during 1970 requests submitted 
by Mr. Blanchard have been considered and action taken with the ex- 
ception of improved pedestrian access from Austrey Avenue to Joyce 
Road. In a communication dated October 19, 1970, Mr. H.W. Gray, 
Zoning Planner, advised that the Reverend Paul Foran of St. Mary's 
Church in a letter dated October 6, 1970, stated that the parish 
council are pleased to comply with the request for pedestrian access 
through their development. However, he further stated it must be 
understood that the parish council cannot assume any legal responsi- 
bility for accidents to pedestrians as a result of their use of this 
access. They expect to renovate the entrance to Austrey 

Avenue in the very near future. 

RECOMMENDED that the information submitted by the Reverend Paul Foran 
under date of October 6 be forwarded to the residents on Austrey 
Avenue . 

FURTHER RECOMMENDED that the Chairman forward a letter of appreciation 
to the Reverend Paul Foran for his cooperation in this matter. 


4. Traffic Problems on Taylor Street 

International Woodworkers of America 

Mr. R. Blanchard, Business Agent, Local 1-217, International Wood- 
workers of America, in a communication dated September 3 outlined 
the traffic problems that are being experienced on Taylor Street as 
a result of the operation of the H.Y. Louie plant. 

In a report dated November 13, 1970, the City Engineer advised that 
Mr. Blanchard 's concern relates to the bend of Taylor Street which 
occurs approximately 500 feet south of the old Georgia Viaduct and 
where truck' traffic congestion results in undue inconvenience to other 
vehicle operators using the street. The congestion situation has 
existed at this location in varying degrees for many years. The 
H.Y. Louie Company is located on the North-West corner of the street 
bend, and the building, which is set back from the East-West portion 
of Taylor Street, has four loading bays facing the street and, 
therefore, truck manoeuvering must take place at or close to the 
bend in the road. When all the bays are in use additional trucks 
wait on the travelled portion of the street since all shoulders and 
boulevards are solidly parked with private cars. Enforcement by 
police proved an impossible task and a "no parking" area was estab- 
lished, which kept out the private cars and allowed waiting trucks 
to stand clear of the pavement. 

The City Engineer outlined specific arrangements which have been in 
effect since 1966 and advised that these arrangements worked fairly 
well for two years, and then increasing truck traffic produced 
occasional violations and congestion which resulted in further 
enforcement being applied. This location was recently re-examined 
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BUILDING & PLANNING MATTERS 

CONSIDERATION ; 

1. 43 32 Quebec Street 

Development Permit Application No. 78617 

The Director of Planning reports as follows: 

" This report refers to Development Permit Application 

No. 78617, filed by Mr. H.Morawsky, to construct an 8-unit 

townhouse development on the site at 4332 Quebec Street. 

This site is a large site of approximately 18,000 sq. ft., 
surrounded by smaller lots developed with older residences 
(Appendix A refers) . The site is in an RS-2 one-family 
dwelling district. While the RS-2 District Schedule 
permits the Director of Planning to consider Development 
Permit Applications for the construction of townhouses. City 
Council, on August 24, 1975, resolved "that Development 
Permit Applications for townhouse development in RS-2 zones 
not be approved until these areas are analyzed in conjunction 
with the pending Planning Department's study on low density 
multiple housing in RS-1 areas." 

Subsequently, the Standing Committee on Planning and Develop- 
ment dealt with a report on the policy of low density multiple 
housing in RS-1 areas and recommended: 

"1. that the present RS-1 Zoning Schedule not be amended 
at this time to allow for townhouses or other forms 
of low density multiples as an outright or conditional 
use , 

2. that staff initiated identification of appropriate 
single family areas and subsequent discussions with 
residents not be carried out in 1977 because of 
higher priority commitments in the Planning 
Department's work program, and 

3. that other opportunities for designating townhouse 
areas be considered when identified as part of 
local area planning programs or when defined through 
actions of private local area residents' groups." 

Council, on March 29, 1977, adopted the above noted 
recommendations . 

38 neighbouring property owners were notified of the Develop- 
ment Permit Application to construct the 8 unit townhouse 
development on the site and 15 objections were received. The 
petition signed by the 15 property owners in the area stated: 

"We the undersigned are unalterably opposed to the 
proposed development by one Hugo Morawsky of the 
property known as and at 4 332 Quebec Street. We would 
like also to remind your department of the fact that 
at the present time there is a campaign under way for 
the extensive improvement of trfis area by the three 
levels of government. Neimely Federal, Provincial and 
Civic to the tune of 1% million dollars. 

We the undersigned are at a complete loss to understand 
how such a project could possibly be designated as an 
improvement to the neighbourhood while already in the 
4 300 Block Quebec, there are nine separate houses on a 
piece of land approximately 60 x 270 feet which is not 
much more than l^s lots. 


Cont ' d 
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Also on James Street in the same block, being the western 
boundary of 4 332 Quebec there are five houses on lots 
29 X 90 feet and except for one piece of land on 28 
Avenue the remaining lots are mostly only 29 x 90. 
27 Avenue being the northern boundary of 4332 Quebec, the 
proposed project, is a much more crowded area than 
2 8 Avenue or James Street. Partly because the City of 
Vancouver owns a 2 5 foot lot at the rear of the houses on 
2 7 Avenue. The southern boundary of this lot is the 
northern boundary of this proposed project. Which means 
several of these houses on 27 Avenue have lots which are 
2 5 feet shorter than they have assumed. 

When one considers how crowded this area already is in 
no way could the word improvement be used by adding 8 
townhouses to the property known as 4332 Quebec Street. 

We the undersigned believe there must be a better way to 
get rid of Ik million dollars than allowing the present 
proposed project to proceed." 

The Riley Park Citizens N.I. P. Planning Committee and the 
Local Area Planner supported the proposal for an 8-unit town- 
house development at this site (Appendix B refers) . Generally, 
the Committee expressed the view that the development of the 
site for townhouses would reflect the Committee's current goals 
for local housing. 

The Director of Planning deferred final consideration of the 
application and noted that he would consider an arrangement of 
townhouses on the site if the number of units was reduced to 
approximately 5, bearing in mind also that the proposal would 
require undercover parking. 

Revised drawings were subsequently submitted indicating 11 
smaller units with underground parking. The Director of 
Planning was not in favour of the revised scheme, noting that 
the 11 smaller units would not be in keeping with the existing 
larger homes surrounding the site. He suggested that the 
applicant should consider the optimum number of units he could 
develop and still provide individual parking facilities for 
each unit. 

Further revised drawings were later submitted which provided 
a new site layout with 8 dwelling units and provided covered 
parking facilities. 

Analysis of the latest Revised Plans 



Permitted or 
Required 

Proposed 

Height 

2 storeys + 
cellar or 1 
storey + 
basement (max.) 

2 storey 

Front Yard 

24' (min.) 

24' 

East Sideyard 

7' (min.) 

18' 

West Sideyard 

7' (min.) 

7' 

Rear Yard 

35' (min.) 

35' 

F.S.R. 

.75 (max.) 

.37 

Site Coverage 

4 0% (max.) 

39% 

Parking 

9 (min.) 

10 
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Clause 1 Cont'd 

The proposed development would have a density of 19 units per 
acre compared to approximately 13 units per acre for the 
remainder of the block. It should be noted that this density 
is somewhat higher than that of a normal one-family dwelling 
district because of the relatively small site sizes. 

Recommendations for approval of this Development Permit 
Application were made by the Planning Staff, the Urban Design 
Panel, the Area Planner, the Riley Park Citizens N.I. P. 
Planning Committee and the Development Permit Staff Committee. 

The Director of Planning considers that the development could 
be substantially improved in relation to the neighbouring 
properties if the number of units were reduced. If the site 
was subdivided into the normal minimum single family lot size, 
some 2 units would be possible. Because of configuration of 
the site a normal subdivision would be difficult. A townhouse 
development of about 6 units would seem appropriate. 

However, because of the strong objections from a number of 
neighbouring property owners, the recommendation from a number 
of other groups and Council's previously stated concerns 
related to townhouse developments, the Director of Planning 
would seek the guidance of Council on this matter. The 
Director of Planning would be prepared to approve a revised 
application for a suitably designed 6-unit townhouse 
development. " 

The City Manager submits the foregoing report for the CONSIDERATION 
of City Council. 


RECOMMENDATION : 

2 . 531 Carrall Street - Demolition Request 
The Director of Planning reports as follows: 


BACKGROUND 

On February 10th, 1978, a letter was received by the City Clerk's Office 
(see attached Appendix 'A'), from the owners of the above property, 
the Lim Sai Hor (Kow Mock) Benevolent Association. The letter requested 
the approval of City Council for the demolition of the historic building 
situated on the property, and its replacement with a modern structure. 
(NOTE: No development permit application has yet been received for a new 
replacement building). 

The property lies within both the HA-1 Zone (Chinatown Historic Area) 
and also the original Provincially - designated (1971) Historic Site of 
Chinatown. The building (see Appendix 'B' for exi sting facade photograph) 
was originally constructed in 1903. It is a 3-storey brick and timber 
structure, but many of the original architectural facade details have been 
either removed or stuccoed over. 


Existing uses are: 


- 3rd Floor 


- Main Floor 


- 2nd Floor 


social club, office 

vacant (formerly residential ) 

meeting room and offices 
vacant residential rooms. 


The building formerly contained 28 residential rooms, which have been 
vacant since 1972, because of non-compliance with new Building and Fire 
By-Law requirements. 


Cont'd 
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Clause 2 Cont'd 
ANALYSIS 

The matter was referred to the Chinatown Historic Area Planning Committee 
(C.H.A.P.C.) for their advice on March loth, 1978. The C.H.A.P.C., after 
consideration of this demolition request, approved the following recommendation 

"THAT the demolition request for the building at 531 Carrall Street 
NOT BE APPROVED at this time. The C.H.A.P.C. however would like 
to encourage the owner to reconsider the possibility of rehabilitating 
the existing building to meet current standards rather than demolishing 
an important heritage building and rebuilding a new structure in its place." 

Since the residential units in the building have been vacant since 1972, 
it is not subject to the provisions of the Demolition Control By-Law. 
However, since the property was originally designated by the Province 
under the Archaeological and Historic Site Preservation Act, it cannot 
be altered or demolished without the approval of the Minister of Recreation 
and Conservation, acting upon the advice of City Council, as his designated 
advisory body in these matters. Although the Province has recently amended 
the original Act, it still retains final responsibility for previously 
designated properties within Gastown and Chinatown. 

The possible heritage merit of the existing building is affected somewhat by 
the extent of exterior desecration that has occurred in recent years, 
before it was designated as a heritage property. The Gastown-Chinatown 
Architectural Survey (conducted in 1971) gave a fairly high heritage rating 
to it, noting especially its value as one of the earliest excellent 
examples of the "Chinese balcony" style which is a common and predominant 
feature of many of the Chinatown heritage buildings. Therefore, if at 
all possible, the owners should be encouraged to retain and upgrade the 
existing building. 


SUMMARY 

Both the Chinatown Historic Area Planning Committee and the Director 
of Planning do not favour approval of this demolition request at this time. 
If a development permit application is submitted in future, proposing 
redevelopment of the site, possible demolition of the existing building 
would only be considered if the architectural design of the new development 
is considered to be of sufficient quality and in keeping with the 
character and unique heritage of the Chinatown Historic Area, and if it 
can be satisfactorily demonstrated that it is definitely not feasible 
to up-grade and preserve the existing building. 


RECOMMENDATION 

The Director of Planning recommends: 

THAT the request for demolition of the historic building 

located at 531 Carrall Street be refused, and further consideration of 

this matter be deferred until such time as a development permit 

application is submitted for the redevelopment of the property, and 

further 

THAT this recommendation be communicated to the Minister of Recreation 
and Conservation, should the applicant wish to appeal this further 
to the Provincial Ministry concerned." 


The City Manager RECOMMENDS that the recommendation of the Director of Planning be 
approved. 
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INFORMATION : 

3. 835 Beatty Street 

Development Permit No, 800 66 

The Director of Planning reports as follows: 

"The City Clerk has received a letter from Mr. David C. Valpy, 
President of Sunshade Interiors Limited (see Appendix A) 
objecting to the filing of a new Development Permit 
Application with payment of an additional $375.00 processing 
fee, to use a 4,000 sq. ft. portion of his development for 
office and showroom rather than the use approved by Develop- 
ment Permit No. 80066. 

The Development Permit Application No. 80066 requesting the 
alteration and use of the premises at 835 Beatty Street for: 

basement - warehouse - existing 

1st storey - office/showroom/wholesale/blind assembly 
2nd storey - drapery/venetian blind assembly 

was filed by Mr. David C. Valpy on February 6, 1978 (with an 
attached letter (Appendix B) stating the basement would be 
rented for warehouse space to a tenant yet to be obtained) . 
The application was approved by the Director of Planning on 
February 27, 1978 and was subsequently issued on March 2, 
1978, thereby permitting: 

'the alteration and use of the existing building as a 
warehouse in the basement, Venetian blind manufacturing 
workroom, shade cutting and assembly on the ground and 

second floors . ' 

The approved drawings indicate accessory offices on the main 
and second floors. 

On March 20, 1978, Jonathan Yardley, Architect, on behalf of 
Mr. David Valpy, submitted a letter requesting a minor 
amendment to change the use of the ground floor from 
manufacturing and assembly to retail/office. The drawings 
indicated two retail/office areas, each with separate access 
to the street, washrooms and freight elevator. 

The Downtown District Schedule (DD) in which this site is 
located requires that all uses first require the approval of 
the Development Permit Board. A Development Permit 
Application is therefore required for the change of use 
proposed and cannot be considered as a minor amendment. 

Section 3.3.3 of the Zoning and Development By-law permits 
the Director of Planning to consider Development Permit 
applications for such uses where the consent of the Develop- 
ment Permit Board would otherwise be required. 

In this case, the Director of Planning would be prepared to 
exercise such discretion if a Development Permit Application 
was filed. 

With regard to Mr. Valpy 's objection to the payment of the 
fee, the Zoning and Development Fee By-law No. 4188 clearly 
states that every Development Permit application must be 
accompanied by the required fee. There is no provision for the 
fee to be relaxed." 

The City Manager submits the foregoing report for the INFORMATION 
of City Council. Council may also note that a review of all 
development permit fees is underway by Planning and Finance, and 
this may result in lower fees for minor developments such as this. 
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RECOMMENDAT ION ; 

4. Alterations to Gabriola, 1523 Davie Street 
D.P.A. #79973 


The Director of Planning reports as follows: 

"On December 17, 1974, Council designated Gabriola Mansion as a 
Heritage Building. Under the provisions of the Heritage Desig- 
nation By-law, no alterations to the exterior may be carried 
out without Council's approval. A Development Permit Applica- 
tion has been made for alterations to the building to change 
its use to restaurant including: retention and repair of 
existing slate roof; retention and repair of existing stained 
glass; glazing of the sun porch to form an interior dining area; 
construction of new fire egress; and upgrading of existing land- 
sca^jing. lii aJdition, all foasiblfc: interior features will oe 
preserved . 

On April 3, 1978, the Development Permit Board approved the De- 
velopment Permit Application subject to certain conditions in- 
cluding that prior to the issuance of the Development Permit, 
the final details of interior and exterior alterations, including 
the slate roof are first approved by City Council after receiving 
advice from the Heritage Advisory Committee and the Urban Design 
Panel . 

On May 18, 1978, the Urban Design Panel recommended that the ex- 
terior alterations be approved, subject to three conditions: 

that the proposed ornamental ironwork balcony above 
the porte-cochere be deleted as it does not form 
part of the original building; 

that a butt glazing method be used for the 'solarium;' 

that the roof vents be painted to match the colour of 
the slate roof. 

On May 29, 1978, the Heritage Advisory Committee discussed the 
application and recommended approval of the exterior alterations. 

On June 5, 1978, the Director of Planning reviewed the applica- 
tion, and concurred with the above-mentioned conditions recoiranended 
by the Urban Design Panel. The applicant has since agreed verbally 
to meet these conditions. 


The Director of Planning recommends that Council approve the 
interior and exterior alterations to Gabriola, 1523 Davie Street, 
as described in Development Permit Application #79973." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Director of Planning be approved. 


5 . Amendments to the RS-lA District Schedule 
The Director of Planning reports as follows: 
" BACKGROUND 

City Council on December 14, 1976 approved the rezoning of portions 
of Cedar Cottage and Kitsilano to permit the legalization of 
additional dwelling units. It is noted that the rezoning of these 
areas to RS-lA was enacted on March 15, 1977. 

The intent of the rezoning was the rectification of the long standing 
illegal suite situation in the two areas, whereby an additional 
dwelling unit existing prior to March 15, 1977 could be legalized 


Cont'd 
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subject to the approval of the Director of Planning and given a 
development permit for a five year period if the accommodation met 
a number of livability criteria. New additional dwelling unit 
accommodation would also be allowed in single family dwellings 
existing prior to the date of enactment subject to meeting the 
same set of criteria. 

ANALYSIS 

The section of the RS-IA District Schedule (Section 2. A (2)) created 
to achieve the above objectives permits new units in single family 
dwellings in existence prior to the Zoning change but due to the 
wording effectively excludes the legalization of additional dwelling 
units existing prior to March 15, 1977. Such exclusion effectively 
defeats the intent of the RS-lA schedule which was to allow the up- 
grading and legalization of existing additional dwelling units. 

The Director of Planning believes that the RS-lA schedule should be 
amended to allow the retention and upgrading of additional dwelling 
units existing prior to March 15, 1977 and recommends that these 
changes be considered at the same Public Hearing for District 
Schedules, being the balance of housekeeping amendments. 

RECOJIMENDATIONS 

The Director of Planning recommends: 

A. THAT the conditional use section of the RS-lA District Schedule 
be amended to permit dwelling units which existed prior to 
March 15, 19 77 subject to the same regulations as presently 
pertain to new additional dwelling units. 

B. THAT these amendments be referred to the same Public Hearing for 
District Schedules beiiig the balance of Housekeeping Amendments." 

The City Manager RECOMMENDS that the foregoing recommendations of 
the Director of Planning be approved. 


6. Exterior Alterations to the C.P.R. Station, 
601 West Cordova Street: P.P. A. #80838 

The Director of Planning reports as follows: 

"On December 17, 1974, Council designated the C.P.R. Station as a 
Heritage Building. Under the provisions of the Heritage Designa- 
tion By-law, no alterations to the exterior may be carried out 
without Council's approval. A Development Permit Application 
has been made for alterations to the building which would include 
replacement of windows; renovation, landscaping, and access im- 
provement for lightwell and interior courtyard on upper floors; 
and replacement of canopy on the east elevation. 

The Director of Planning approved the Development Permit Applica- 
tion on May 23, 1978, subject to approval by City Council after 
receiving advice from the Heritage Advisory Committee. 

On May 29, 1978, the Heritage Advisory Committee discussed the 
application and recommended approval. 


The Director of Planning recommends that Council approve the ex- 
terior alterations to the C.P.R. Station as described in Develop- 
ment Permit Application #80838." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Director of Planning be approved. 
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7. Non-Market Lease - Enclave 19 - 
Champlain Heights 


The Champlain Heights Project Manager and the Director of Finance report as 
follows: 

"On November 9th, 1976, Council passed the following motion when 

dealing with the subject of non-market housing sponsors: 

1. Enclave 14 be allocated to the Society of Royal Arch Masons 
and the Japanese Canadian Society. 

2. Enclave 18 be allocated to La Petite Maison Co-operative Housing 
Association. 

3. Enclave 19 be allocated to the G.V.R.D. Non-Profit Housing 
Corporation 

4. The above allocations be subject to the City, the sponsors and the 
senior levels of government agreeing to satisfactory terms for the 
land leases. Following these discussions, the Director of Finance 
will submit a report for Council's consideration, detailing terms 
and conditions of the leases. 

Unfortunately, due to changing programs and uncertainties of financing 
with respect to senior citizens housing, we are unable to report terms 
and conditions for Enclave 14 at this time. Terms and conditions for 
Enclave 18 were approved by Council October 18, 1977. The purpose of 
this report is to request approval of the terms and conditions for 
leasing Enclave 19 to the Greater Vancouver Housing Corporation. 

The sponsors of Enclave 19 have met with staff and worked out a development 
program. They have commissioned an architect; site plans and unit 
elevations have been completed which are generally satisfactory to C.M.H.C./ 
and loan applications have been prepared and presented. 

With respect to land dealings where non-market sponsors are involved. City 
Council adopted the following policies on November 9th, 1976: 

(i) When City owned land is being leased for non-market use, the 
value of the lease be set at two-thirds of the full market 
value of the land, at its intended use, and, 

(ii) Where staff determine that this policy is inappropriate given 
the economics of the development, the economic situation be 
reported to Council along with alternate lease terms. 

Lease Values 

Council policy regarding land leased to non-market housing sponsors was noted 
earl ier. 

Establishing land values in the current market is a difficult task as there 
have been relatively few transactions involving comparable properties. The 
Supervisor of Properties has considered recent sales and Independent appraisals 
and has estimated the market value of Enclave 19 at $14,000 per unit. 
Recognizing the difficulty in establishing market value, the Supervisor of 
Properties has recommended the above value even though he considered it to be 
at the low end of the possible range of market values. This figure was then 
discounted by one third to arrive at the recommended non-market lease value 
of $9,333 per unit for Enclave 19. 

Payment of Rent 

In 1975, when Council approved the leasing of land in Champlain Heights, 
Areas E and F,it resolved that the land for non-market housing would be 
leased with rent payments made on an annual basis. This type of lease 
provides control for the City over the project as well as set times for 
revaluations of the lease. At those revaluations, if the project can 
afford it, the City may be able to negotiate rent increases that allow 
it to recoup part of its subsidy on the land. With a prepaid lease, the 
rent is fixed at the beginning and is not renegotiated. Therefore, from 
the City point of view an annual lease is preferable. It may also be 
preferable to the non-market group should iand values decline in the future. 

Cont'd . . . 
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However, the Greater Vancouver Housing Corporation, which builds and 
operates non-profit rental accommodation feels that a prepaid lease would 
fit their financing and ongoing economics better than an annual lease. 
While the Director of Finance does not agree with the principal of prepaid 
leases for non-market purposes for the reasons set out above, the City has, 
in the past, treated GVHC as a special case and has granted prepaid leases 
to this sponsor. In the interests of resolving these lease negotiations, 
it is recommended that a prepaid lease to GVHC be accepted by the City. It 
is the position of the Director of Finance that this not be considered a 
precedent for other non-market developments in Champlain Heights. The 
Director of Finance will be reporting on the economics of leasing dealing 
with the questions of annual rental payments versus prepayment in the near 
future. 

Summary 

In summary, this report recommends a 60 year prepaid ground lease between 
the City and the Greater Vancouver Housing Corporation at two thirds of 
the freehold market value as determined by the Supervisor of Properties. 

These terms have been discussed with the GVHC and they concur with the following 
recommendation. 

The Chaitplain Heights Project Manager and the Director of Finance recantiend: 

THAT Council authorize that a 60 year prepaid ground lease be 
entered into with the Greater Vancouver Housing Corporation 
for Enclave 19 at a rental of $980,000 and with terms and conditions 
generally as set out in Appendix A. The exact terms and 
conditions to be to the satisfaction of the Director of Legal 
Services and the Director of Finance." 

The City Manager RECOMMENDS that the foregoing recommendation of the Project 
Manager, Champlain Heights, and the Director of Finance be approved. 


INFORMATION ; 

8 . Champlain Heights Enclave 19 


The Chartplain Heights Project Manager reports as follows: 

"The Develc^ment Permit and Building Permit for Enclave 19 has been issued. 
The terms and ccnditicns of the lease for this Enclave have been agreed to 
by G.V.R.D. and are the si±iject of an earlier report to Council this day. 
The lease itself will take a minimum of 4 to 6 weeks before registration. 

The Greater Vancouver Housing Corporatiai has expressed a strong desire to 
ocnmence clearing and preliminary site service work prior to the execution 
and registration of the lease. Requests lander similar circumstances have 
been made and granted. 

A Letter of Agreement has been prepared by the City which protects the 
City's interests and includes appropriate liability insurance clauses. 
This arrangement will serve as an interim agreement pending the execution 
of the lease dxaring v^ch time preliminary site works can comience." 

The City Manager submits the foregoing report of the Champlain Heights 
Project Manager for the INPORMATICN of Council. 


FOR mua ACTION 5E5 ^ACmJ^^ 
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FIRE AND TRAFFIC MATTERS 


CONSIDERATION 


Free Downtown Bus Service 


The City Engineer reports as follows: 

"INTRODUCTION , „ 

On April 18, 1978, Council reviewed the funding arrangements for the free downtown 
bus service and authorized an additional allocation of $26 000 to allow service to 
continue through the end of June. During the period between April and June, 
efforts were to continue to find alternate funding sources. Council also autho- 
rized an interim allocation of $6000 to print and distribute a questionnaire/ 
publicity brochure via B.C. Hydro utility billing. The $6000 allocation was to 
be replaced by a portion of a $30 000 grant provided by the Federal Government 
to study FreeBus and overall downtown transit routing and service levels. 

The purpose of this report is to review the current status of funding for the 
FreeBus . 

BACKGROUND 

Since the FreeBus service was instituted on December 8, 1977, ridership patterns 
ave increased steadily. At the present time, approximately 2800 people utilize 
ie service each day and, by the end of June, total ridership will approach 
00 000 people. This service has been provided at an average cost of 19c per 

passenger compared to a total system cost of 67c per passenger. In summary, 

most of the original objectives have been accomplished and the program is a 

success . 

The past funding provided for the operating expenses of the free downtown bus 
service is summarized as follows: 

Merchants - $ 46 500 

City - $ 56 000 

Total - $102 500 

This funding will be depleted June 30th and includes the additional $26 000 
allocated by Council in April. If the FreeBus were continued through the end 
of the year, an additional $102 000 would be required at the rate of $17 000 
per month. 

The questionnaire/publicity brochure on FreeBus authorized by Council has been 
designed and is ready for printing. In addition, the details have been worked 
out with B.C. Hydro for distribution of the brochures through ^the standard 
utility billing process. Final printing and distribution of the 300 000 
brochures has been delayed pending a decision on the continuation of FreeBus 
service beyond June. 

ALTERNATIVE FUNDING SOURCES 

Over the past six months, several funding sources have been reviewed to finance 
the FreeBus service. Initial efforts were made to extend the life of the service 
through the end of the year by applying to the Ministry of Transport. The 
request, made in cooperation with the Province, was to transfer the remaining 
unused portion of 'Turn Down Traffic Volume' project funds ($135 000) for a 
FreeBus study. The Ministry of Transport indicated that it could not fund locr 
transit deficits, but agreed to provide $30 000 for a study of FreeBus and dow - 
town transit service. 


Continued 
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and due to the construction of the new Georgia Viaduct, further 
parking prohibitions were established. Mr. Louie has advised that 
they have plans to relocate their business away from Taylor Street, 
and this relocation will probably take place within a year. 

The City Engineer recommended : 

(a) That no further traffic regulations or changes to present 
traffic regulations on Taylor Street at H.Y. Louie Company 
Limited be implemented at this time, and the matter be 
kept under review by the City Engineer. 

(b) That copies of this report be made available to the 
International Woodworkers of America and H.Y. Louie 
Company Limited. 

Mr. Boyes with the aid of a map reviewed the problem for the infor- 
mation of the Commission, and after due consideration it was 

RECOMMENDED that the report of the City Engineer with respect to 
traffic problems on Taylor Street dated November 13 by adopted. 


5. Resident Parking: 

2600 Block Triumph Street 

The Vancouver City Council on November 6 referred the following 
motion proposed by Alderman Wilson and Alderman Sweeney to the 
Commission for consideration : 

"THAT the parking for residents only provision be made 
applicable throughout the 2600 Block Triumph Street" 

Mr. Boyes advised that this situation will be dealt with when the 
Parking and Traffic Study report comes forward to Council in approxi- 
mately one month's time. It was 

RECOMMENDED that the matter of resident parking: 2600 Block 
Triumph Street, be tabled until after Council has received the 
parking report on the P.N.E. 


6 . Parking Exemption Decals 

The City Engineer in a report dated November 3, 1970, advised that 
the Special Committee appointed to consider parking exemption decals 
recommends that the following applications for handicapped persons 
for parking exemption permits be approved : 


RECOMMENDED that the report of the City Engineer dated November 3 
with respect to parking exemption decals be approved. 


Maurice A. Walley, 
2956 West 35th Avenue, 
Vancouver, B.C. 


George D. Borza, 

#102 - 11022 - 136 Street, 

N.Surrey, B.C. 


/continued 


The Ministry of Transport referred the City to an alternate Federal funding 
source, the Urban Transportation Assistance Program (UTAP) . Application was 
made through the Province for this funding source. However, the guidelines 
for UTAP funding were received in the last week and indicate that transit 
deficits are not eligible. UTAP grants shall not be used to finance "past 
or future operating costs of urban transportation systems". Although the 
Fre( Bus application is still pending, funding through UTAP appears unlikely. 

B. C Hydro was also contacted relative to funding assistance and they are 
unwilling to finance the FreeBus operation. The Ministry of Municipal Affairs 
is also unwilling to provide funding at this time. The new provincial transit 
legislation may provide a means to operate and finance a transit service such 
as FreeBus. However, it is too early to consider this legislation as a means 
of continuing the service. In addition, earlier discussions with merchants 
indicate that further funding from that source is unlikely. 

In s immary, no alternative funding sources have been identified to continue the 
FreeBus service. If Council wishes to continue the service. City funds are the 
one .;emaining source. 

CONS [DERATION 

The "^ity Engineer offers the following two options for Council's CONSIDERATION: 

A. That Council allocate an additional $102 000 for continuation of the free 
lowntown bus service to December 31, 1978;'wi'th the additional cost to be 
funded from Contingency Reserve; 

B. That the FreeBus service be terminated on June 30, 1978 and the over- 
expenditure, estimated to be $1383, assuming all pledges are received, 
will be funded from Contingency Reserve." 

The City Manager submits the foregoing report of the City Engineer for Council's 
CONSIDERATION. 


FOR COUNCIL ACriO?J SEE PAG£(S),2.ili2S ^ 
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INFORI'lATION 

1. Royal Vancouver Yacht Club: 
Development in Coal Harbour 

The Director of Legal Services reports as follows: 

"City Council at its meeting of May 2, 1978, requested a report 
after its rejection of the proposed lease to the Royal Vancouver 
Yacht Club for a portion of the Stanley Park foreshore. You have 
requested the following specific information: 

1. What control the City has over the R.V.Y.C. 
creating an island in Coal Harbour. 

2. If the R.V.Y.C. can do this, what control 
does the City have over development on the 
island . 

The specific development involved an island which was partially on 
a water lot leased from the National Harbours Board and partially 
on the area between high and low water marks which is leased by the 
City of Vancouver from the Federal Ministry of National Defense. In 
that particular instance, the City has control over the construction 
of the island, since it has control over the foreshore between high 
and low water marks. The refusal to lease the area required for the 
island would prevent the construction of the island in that area. 

It is an entirely different matter with respect to the possibility 
of the island being constructed entirely on the National Harbours 
Board water lot. It is very difficult to give a definitive opinion 
as to the rights of the Club in these circumstances. The rights 
of the Club would depend entirely on the particular facts of each 
case, and consideration would have to be given, amongst other things, 
to the following: 

1 . Whether or not the Club could obtain approval under the 
Navigable Waters Protection Act. The City would have the 
right to oppose the development of the island, but the 
objections likely would be on grounds which are not 
relevant to the problems of navigation but would be 
relevant to the aesthetics and use of Stanley Park. 

2. There are problems of constitutional law in this matter, 
having regard for the fact that the Federal Government has 
powers with respect to shipping and navigation and these 
powers could include the use of facilities on Federal 
property including land created by fill. It might be 
established that the facilities on the island are related 
only to servicing of the marine activities and consequently 
fall within Federal jurisdiction, but on the other hand, 
facilities which are unrelated to marine activities such as a 
restaurant, might be under control of the City's Zoning By- 
law. 

3. The ownership of the land upon which the development will be 
carried out is Federal land, and in the circumstances the 
Federal Government is not subject to the City's zoning, and 
if the N.H.B. decided that the island was to be created under 
its authority, then there is little the City could do to prevent 
it. 


cont'd. 
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The essential element of control is the access to the N.H.B. water 
lot which has historically been from Stanley Park and is the only 
practical access. The Club presently encroaches on park property 
with a ramp and has a small turn-off and driveway. The parking lot 
also is used by Club members. The refusal to provide the foreshore 
amenities would create considerable difficulty for the Club in 
making use of an island if it goes to proceed in that way. 

Essentially, therefore, the Club could have a legal right to create 
an island, but the City has the power to control access from 
Stanley Park, so the matter is a stand-off situation." 

The City Manager submits the foregoing report of the Director 
of Legal Services for the INFORMATION of Council. 


2. 75th Annual Convention of U.B.C.M. : 
September 20th, 21st and 22nd, 1978 

The City Clerk reports as follows: 

"Official notification has been received of the 75th 
Annual Convention of the U.B.C.M. which will be held 
in Penticton on September 20, 21 and 22, 1978. The 
Convention Host is the City of Penticton and Convention 
headquarters is the Peach Bowl Convention Centre. 

Registration fees are $65.00 for delegates if received 
by September 8, 1978, and $78.00 if received after 
September 8th. Spouse registration fees are $35.00 if 
received by September 8th, and $42.00 if received after 
September 8th. Fifty percent of these registration fees 
will be retained for any cancellations siibsequent to 
that date. 

All delegates who are elected representatives of member 
Municipalities or Regional Districts are entitled to 
vote. 

Department Heads were requested to submit draft resol- 
utions for Council consideration at the June 27th meeting. 
No draft resolutions have been received by this Office. 
The deadline date for receipt of resolutions by U.B.C.M. 
is Friday, July 7, 1978." 

The City Manager submits the foregoing report of the City Clerk 
for the INFORMATION of Council. 


RECOMMENDATION 

3 . Additional Staff - Zoning Counter 

The Acting Director of Permits and Licenses reports as follows: 

"On May 16, 1978, City Council dealt with a report from the 
Director of Permits and Licenses which requested that Council 
reconsider its decision not to provide the Real Estate Board 
with Zoning information for dissemination to its members. 

The report which Council turned down on May 16, 1978, contained 
a statement by the City Manager that the telephone service at 
the Zoning Counter was unacceptable and if relief was not 
obtained by the transfer of Zoning data to the Real Estate 
Board, additional staff would be required. 

cont'd. . . . 
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Since Council's decision the Zoning Counter has been increased 
by one temporary staff member who with the assistance of 
automatic telephone answering and recording equipment has been 
maintaining Zoning enquiry service. 

There is an average of 60 telephone enquiries per day of which 
85% - 90% are believed to be from realtors and/or developers. 
During peak enquiry times we are able to reply in a maximum 
of two hours; during quieter periods the service is much better. 
However, due to the workload there are seldom times when the 
calls can be dealt with by an immediate response. 

In view of the foregoing it is recommended that City Council 
authorize the establishment of a Plan Checking Assistant 1 
position to maintain the level of service at the Zoning enquiry 
counter as outlined. 


The Acting Director of Permits and Licenses RECOMMENDS that: 

(a) One additional permanent position of Plan Checking 
Assistant 1 be authorized subject to classification by 
the Personnel Services Department. 

(b) The cost for the balance of 1978 is $9,073.00 and it is 
confirmed that this amount is available within the 
departmental budget due to unforeseen staff changes. 
The recurring annual cost, to be funded in 1979, will 
be $15,550.00. 

(c) No additional office equipment will be required." 
The City Manager RECOMMENDS that: 


'City Council approve the establishment of a temporary 
Plan Checking Assistant 1 position for the remainder of 
the current year to December 31, 19 78. The Director of 
Planning and the Acting Director of Permits and Licenses 
to submit a joint report on alternatives to the present 
method of serving the Zoning Counter and the feasibility 
of charging a service fee. Such report to be forwarded 
for Council's consideration by October 31, 1978." 


RECOMMENDATION 

4 . Park Board - Staffing 

The Superintendent of Parks and the Administrative Analyst report 
as follows : 


"Some recommendations of the 197 3 report from Kates, Peat and Mar- 
wick (Management Consultants) , although agreed to by the Park Board 
and Council, required further study before implementation. One 
such recommendation was to increase clerical staff. Their report 
stated: 

'The administration is also under staffed in clerical 
and support personnel and management, and supervisory 
staff are heavily involved in clerical functions and 
activities . ' 

Their recommendations included the following: 

' Review techniques and procedures currently used in 
mechanical equipment selection, servicing and dis- 
patching; establish a centralized equipment control 
and dispatching function; establish an improved sys- 
tem for the provision of mechanical equipment main- 
tenance services.' 

cont'd. 
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As a first step in implementing the necessary changes, the follow- 
ing report recommends the elimination of three positions; the down- 
ward reclassification of one position and the establishment of 
four new positions. In anticipation of organizational changes, one 
of the downward reclassifications has already been processed. 

The estimated annual recurring cost of the proposed reorganization 
is $3,312 at 1977 rates. 

PRESENT OPERATING CONDITIONS 

At present the operating branches working out of the Stanley Park 
Service Yard and Sunset Nursery do not employ any clerical person- 
nel. Minor clerical duties, such as assigning account codes to 
work orders and requisitions, are performed by the foremen and 
supervisors. A recent study indicated that 30% of their time was 
devoted to clerical functions; the balance being distributed to 
direct supervision, planning and scheduling, estimating and ex- 
pediting. 

Whereas some Engineering branches have a comDut-eri zf>d work ordf^r 
system, which provides a weekly cost update on all work orders, 
the Park Board must rely on the monthly general ledger as the only 
cost summary available to field staffs. Because it is available 
approximately twenty days after each month end, it is virtually 
impossible for the supervisor, who is responsible for cost control, 
to be aware of the day-to-day status of those accounts which he 
controls . 

Two perpetual inventory systems are maintained on the stock items 
kept in the Stores Section. The system in the Stores Section 
controls the inventory by quantity only; the clerk in the Financial 
Services Division receives input from the Purchasing Section in 
order to maintain a system complete with unit costs of each item. 
Furthermore, this clerk has assumed additional duties relating to 
the new casual payroll system; checking, coding and balancing this 
payroll for three man-days per week. The added time required to 
complete the payroll tasks is a consequence of the increased volume 
of work associated with the new labour payroll system implemented 
in 1977, as well as the increased number of payroll sheets due to 
staff increases for new facilities. 

In addition to the above inventory control system, the Income 
Operations section controls an inventory system for refreshment 
services supply items. 


PROPOSED CHANGES 

The Sub-Foreman I in charge of Sanitation retired on May 31, 1977. 
A reorganization approved by Council in June 1977 reduced the load 
on the Supervisor of Janitorial Services substantially. This re- 
duction is sufficient to allow assignment of some of the Sanitation 
Foreman's duties to the Janitorial Services Supervisor; the balance 
of his duties can be assumed by the proposed clerical group, staff 
of the Supervisor of Horticultural Maintenance and by Stores staff. 
It is proposed that the Sub-Foreman I (Sanitation) , currently funded 
at $17,270 per year, including fringe benefits, be eliminated and a 
position at the level of Engineering Operations Clerk be established. 
The proposed new position would work a 37^5 hour week as in Engine- 
ering's operatifig branches and would have to be hired at the top 
step, resulting in an annual cost of $20,106. The cost increase 
from this proposal is $2,836 per year. 

Approximately 40% of the time of a Labourer employed in the Stores 
Section is utilized in performing clerical tasks. The balance of 
his time is consumed by general stores duties more appropriately 
delegated to the Storeman. It is proposed that the Labourer posi- 
tion, currently funded at $15,130 including fringe benefits, be 
eliminated. It is further proposed that a position of Driver - 

cont'd. . . . 
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Light Delivery be established at an annual cost (mid-range) of 
$13,453 per year. The proposed new position would be responsible 
for making up orders of janitorial and other supplies for all out- 
side locations (previously the responsibility of the Sanitation Sub- 
Foreman) , help issue and receive goods at Stores and distribute 
small garbage containers as required. The driver would be employed 
on a regular 35-hour week, resulting in a net saving of $1,677 per 
year . 

The Sub-Foreman I employed at Sunset Nurseries is scheduled to 
retire at the end of July. A recent job survey indicated that 
virtually all of his duties are clerical in nature, principally 
related to street trees. Requests from the public, the Engineering 
Department, B. C. Telephone and B. C. Hydro for branch and/or root 
pruning, tree removal and tree planting, are co-ordinated, recorded 
and transmitted to the various supervisors ■,f or action. Cost records 
are maintained for billing to B. C. Telephone, B. C. Hydro and the 
Engineering Department. The incumbent also maintains an employee 
work record and issues fertilizers, chemicals and tools from the 
stores at Sunset Nursery. 

This position is currently funded at $17,270 per year. Upon the 
incumbent's retirement, it is proposed to eliminate the position 
and replace it with a Clerk II at an annual cost of $11,921 per^ 
year (at mid-range, including fringe benefits). The net reduction 
in costs from this proposal is $5,349 per year. 

It is further proposed to establish a new position at the Clerk II 
level to maintain the stores perpetual inventory, extend information 
on costing sheets and to assume responsibility for radio dispatch- 
ing and telephone answering. The three systems presently being 
maintained to control Stores and Income Operations inventory is tn 
be replaced by a single "one-write" system at a non-recurring cost 
of approximately $1,500. The centralization of these three systems 
into one new position may reduce the workload somewhat in the In- 
come Operations Section and the Finance Division. This will be 
the subject of a future report. 

The radio dispatch and telephone answering is currently being shared 
by the Storeman, the Labourer and Storekeeper. Delegation of these 
responsibilities to a specific clerk will result in more effective 
communication with work crews in the field. The total cost of the 
additional position at the mid-step will be $11,921 per year, in- 
cluding fringe benefits. 

A portion of the proposed reorganization has already been implemented. 
The Trades Foreman in charge of fence construction recently retired. 
Although this position is funded as a Trades Foreman ($24,660 per 
year including fringe benefits) , it has been filled at the Foreman I 
level of $20,241 per year for a net annual saving of $4,419. 

The final proposed change is to transfer responsibility for the 
Stores and Dispatch Operations from the Purchasing Section of the 
Finance Division to the Building Services and Maintenance Section 
of the Operations Division. This is consistent with previous re- 
commendations and places control into the Division -being served. 
The Finance Division would continue to oversee accounting and pur- 
chasing procedures. 


SUMMARY 

The proposed additional clerical staffing in the operating branches 
can be accomplished at minimal cost through reorganizing supervisory 
responsibilities and reclassifying existing positions. The 
following positions are to be eliminated: 
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1) Sub-Foreman I (Sanitation) - vacant $17,270 

2) Sub-ForGman I (Sunset Nurseries) 17,270 

- vacant August 1st 

3) Labourer I (Stores) 15,130 

The position of Trades Foreman reclassified 

to Foreman I - net saving of 4,419 

$54,089 


The following positions are to be added: 

1) Operations Clerk $20,106 (top step) 

2) Driver - Light Delivery 13,453 (mid-step) 

3) Two Clerk II 23,842 (mid-step) 

$57,401 

Net Annual Recurring Costs $ 3,312 

Non-Recurring Costs 

Inventory Card System $1,500 

Renovations 6,500 

Furniture, Telephone 2,500 

Total $10,500 $10,500. 


Salary Costs for 1978 are available in the Park Board budget. 

The Superintendent of Parks and the Administrative Analyst RECOMMEND 
as follows: 

(a) That the following positions be eliminated: 

(1) Sub-Foreman I (Sanitation) 

(2) Sub-Foreman I (Sunset Nursery) 

(3) Labourer I (Stores) . 

(b) That, subject to classification by the Director of Personnel 
Services, the following four positions be established: 

(1) Operations Clerk 

(2) Driver - Light Delivery 

(3) Two - Clerks II 

(c) That the non-recurring cost of implementation ($10,500) be 
funded from Contingency Reserve." 

The City Manager RECOMMENDS that the recommendations of the Superin- 
tendent of Parks and the Administrative Analyst be approved, with the 
exception that the Park Board fund the NNR costs of $10,500 by reallo- 
cation within the Park Board current operating budget. 


A copy of this report has been sent to both the V.M.R.E.U. 
and C.U.P.E. (Local 1004) . 


FOR COUNCIL ACHOM SEE PAC:(S).2^,^2.^^ 
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PROPERTY MATTERS 


RECOMMENDATION 


1. 


Rental Review - N.W. Corner of Granville Street 


and Beach Avenue 


The Supervisor of Properties reports as follows :- 

"The South 175' of Lot F, Block 122, D.L. 541 situated 
at the N.W. Corner of Granville Street and Beach 
Avenue is leased to Black Top and Blue Cabs (i960) 
Ltd. for 30 years from June 1, 1958. 

The rent is subject to review as of June 1, 1978 
and the lessees have, after negotiation, agreed 
that it be increased from $488.75 per month plus 
taxes to $1,060.00 per month plus taxes. 

It is recoiramended that effective June 1st, 1978 
the rent be increased to $1,060.00 per month plus 
all taxes as if levied. 

The City Manager RECOMMENDS that the foregoing recommendation 
of the Supervisor of Properties be approved. 

2 . Establishing a Portion of City-owned Property 

for Lane purposes - North Side 2nd Avenue East of Pine 

The Supervisor of Properties reports as follows: 

"In 1936 the City acquired, by way of tax sale. Lots 39 
and 40, Block 219, D.L. 526, Plan 590, situated on the 
North side of 2nd Avenue, East of Pine Street. In 1939 
this property was sold with the City retaining title to 
the North two feet required for lane purposes. 

It has recently been determined that this portion of Lots 
39 and 40 has never been formally established for lane 
purposes and to resolve this problem the City Engineer 
has requested the Supervisor of Properties to formally 
establish these properties for lane purposes at this time. 

It is therefore recommended that the North two feet of 
Lots 39 and 40, Block 219, D.L. 526, Plan 590 be formally 
established for lane purposes and that the Formal 
Resolution establishing the same and submitted concurrently 
with this report be passed by Council." 

The City Manager RECOMMENDS that the foregoing recommendation 
of the Supervisor of Properties be approved. 

3 . Consent to Assignment of Lease - City-owned 
Lane between Broadway and 8th Avenue 

The Supervisor of Properties reports as follows: 


"Lawson Oates on Broadway Ltd. lease a portion of lane 
in Block 333, District Lot 526, for a period of thirteen 
years from February 1st, 1974 to January 31st, 1987. 

Application by letter has been received from the lawyers 
acting on behalf of Chrysler Canada Ltd. to have said 
lease assigned from Lawson Oates on Broadway Ltd. to 
their client. 


cont ' d 
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Clause No. 3 continued: 


It is recommended that the City consent to an assignment 
of lease of lane between 8th Avenue and Broadway from 
Lawson Oates on Broadway Ltd. to Canada Chrysler Ltd. 
for the remaining term of said lease, subject to the 
documents of assignment being to the satisfaction of 
the Director of Legal Services." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Properties be approved. 

4 . Rental Review - 240 Northern Street 

The Supervisor of Properties reports as follows: 

"City Council on March 13, 1973 approved a lease, to 
B. Prem Laminates Ltd. of 240 Northern Street for a 
term of 15 years and with a rental review every 5 
years . 

Following negotiations, the lessee has agreed to a 
rental increase from $1,002. per month plus taxes, as 
if levied, to $1,200. per month plus taxes, as if 
levied, commencing June 1st, 1978. All other lease 
terms and conditions to remain the same. 

Therefore, it is recommended that effective June 1st, 
1978, the rental be increased to $1,200. per month." 

The City Manager RECOMMENDS that the foregoing recommendation 
of the Supervisor of Properties be approved. 


5 . Rental Review - 1602 Western Street 


The Supervisor of Properties reports as follows: 

"City Council, on February 6, 1$7 3, approved a lease to C.D.W. 
Steel Ltd. of 1602 Western Street for a period of 15 years and 
with a rental review every fiv0 years. 

The rental for the first five tear period, January 1973 to 
December 31, 1978, was a grouna lease rental only. However, 
the present rental review and all subsequent reviews will be 
the market rental of both land and building. 

Following negotiations, the Lessee has agreed to a rental in- 
crease from $290.00 per month plus taxes to $1,300 per month 
plus taxes commencing January 1, 197 8. All other lease terms 
and conditions to remain the same. 

Therefore, it is recommended that effective January 1, 1978, 
the rental be increased to $1,300.00 per month." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Properties be approved. 


6. Site Acquisition for Kivan Boys' and Girls' Club - 
2849, 2875 and 2881 St. George St. 

The Supervisor of Properties reports as follows: 


cent ' d 
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Clause No . 6 continued ; 

"On May 2, 1978, City Council approved the following reconunen- 
dations of the Standing Coiranittee on Planning and Development 
contained in the attached clause of its report dated April 
20, 1978. 

'Recoimnended : 

A. THAT, in view of the opposition of the Parks Board to 
relocating the Kivan Boys' and Girls' Club on Robson 
Park, the purchase of a site adjacent to Robson Park 
be considered as a first priority for funding from the 
1978 Supplementary Capital Budget. 

B. If the funding is approved, the Supervisor of Properties 
be instructed to negotiate the purchase of a site adja- 
cent to Robson Park for the construction of a Boys ' and 
Girls' Club.' 

It is noted that the estimated costs respecting the site ad- 
jacent to Robson Park as mentioned in said report were: 

Acquisition and Demolitions $240,000.00 

LESS: Estimated Proceeds 
from sale of 12th 

and St. Catherines Site 90,000. 00 

$150,000. 00 

The properties involved in this site are legally described 
as Lot G and Parcel 2 of Lot E, S.E. Ptn. of Block 12 9, 
D.L. 264A, Plan 2797, Lot 7 exc Parcel A, Block 132, D.L. 264A, 
Plan 923 and 1771, Parcels A and B of Lot 7, Block 132, D.L. 
264A, Plan 923 and 1771. 

The Total acquisition cost of said site is $235,000.00 subject 
to the following conditions: 

Sale date of Lot G and Parcel 2 of Lot E, above described, 
to be May 31, 1978, with the owner having rent-free 
possession to June 30, 1978, and thereafter, paying a 
rent of $300.00 per month for the months of July, 
August and September. The dwelling to be demolished 
when vacant. 

Sale date of Lot 7 exc Parcel A and Parcels A and B of 
Lot 7, both under one ownership, to be May 31, 1978, 
with the owner having rent-free possession to 
June 30, 1978. The City will then give the tenants 
the required four months notice to vacate and demolish 
the dwelling when vacant. 


The Director of Finance advises that $150,000.00 is provided in the 1978 
Supplementary Capital Budget. The remaining $90,000.00 is to come from the sale 
of the 12th and St. Catherines site. It is noted that of the estimated 
$90f000.00 to be received from this sale, approximately $50fOOO is re- 
quired to reimljurse the Land Purchase Fund. In the original Council 
Report of July 26, 1977 j the Director of Finance advised that Council 
would have to make an immediate decision to sell the Kimount Site when 
the new Kivan is built in order to reimburse the Lajid Purchase Fund. 
Council did not choose this action and passed the following motion: 

'g) That Council instruct the Director of Social Planning 
in conjunction with the Boys' and Girls' Club to 
evaluate the Kimount urit vis-a-vis Kivan after the new 
Kivan mit has been in operation for six months. A 
decision on whether to sell the Kimount site is to be 
made after this evaluation. ' 


cont ' d 
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Official Traffic Commission 


November 23, 1970 


7. Traffic Signal - Intersection of 
Boundary and Imperial Streets 

The Chairman requested that Mr. Boyes give an oral report with respect 
to the installation of a signal at the intersection of Boundary and 
Imperial Streets, as she had been receiving telephone calls from 
motorists experiencing difficulty in crossing Boundary Road at 
Imperial Street. Mr. Boyes advised that it is anticipated 
the signal will be installed by mid-December. 

RECOMMENDED that the oral report of Mr. Boyes with respect to the 
installation of a signal at Boundary Road and Imperial Street be 
approved . 


The meeting adjourned at approximately 5:00 p.m. 


* 


* * * 


* 
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Clause No . 6 continued : 

Since Coimcil did not specify a funding source for the repayment of the Land 
Purchase Fund, and since Council has now directed that these properties 
(l2th & St. Catherines) be sold, then the proceeds of the sale available 
for these purchases is approximately $1+0,000 not $90,000 as has been 
previously stated. Therefore, pending the decision on review of the sale 
of the Kimoxmt Site, $^0, 000. 00 of Revenue Surplus funds must be set 
aside as interim financing for the site acquisition. 

Therefore, it is recommended thati 


A . The Supervisor of Properties be authorized to acquire 
Lot G and Parcel 2 of Lot E, S.E. Ptn. of Block 129, 
D.L. 264A, Plan 2797 for the siam of $60,000.00 and 
both Lot 7 exc Parcel A, Block 132, D.L. 264A, Plan 
923 and 1771, Parcels A and B of Lot 7, Block 132, D.L. 
264A, Plan 923, and 1771 for the sum of $175,000.00 on 
the foregoing basis. These amounts are to be chargeable 
to Account Code 562/1201. 

B. The amount of $50,000.00 be appropriated from Revenue 
Surplus as interim financing, pending the decision as 
to the sale of the Kimount Site . " 


The City Manager RECOMMENDS that the foregoing recommendations of the 
Supervisor of Properties be approved. 


7. Acquisition for lane purposes - West Side Main Street 
Between 19th and 20th Avenues 


The Supervisor of Properties reports as follows: 

"The owner of Lot 13 except the East 10 feet. Block 3, D.L. 
638 has approached the City with a proposal to relocate 
the existing rear wall of the building situated on Lot 13. 
He will dedicate the West 10 feet of his lot to the City 
for lane purposes provided the City will pay for the 
relocation of the back wall of his building to the new 
property line. Under current By-laws the owner could 
just renovate the existing wall and in all likelihood the 
City would not be able to obtain the West 10 feet for many 
years . 

The owner has received a bid in the amount of $3,500.00 to 
cover the cost of demolishing existing wall, removing 
existing toilet and piping, removing gas piping, making 
good the roof, making good the North and South wall at the 
rear and installing two overhang garage doors. 

The City Engineer has approved the acquisition of the West 
10 feet of Lot 13 for lane purposes at a cost of $3,500.00 
to cover the costs to relocate the existing wall. This is 
in keeping with City policy, in that no monies are actually 
being paid for dedicated land which is used for lane purposes. 
The City will however pay for the relocation of fences, 
garages, clothesline poles, etc. which encroach into the 
dedicated area. These costs cannot exceed $500.00 per lot 
without Council Authority. 

It is therefore recommended that the Supervisor of Properties 
be authorized to proceed with the acquisition of the West 
10 feet of Lot 13 except the East 10 feet. Block 3, D.L. 638 
for lane purposes with the $3,500.00 cost to relocate the 
existing rear wall being charged to Code: 146/4005." 

The City Manager RECOMMENDS that the foregoing recommendation 
of the Supervisor of Properties be approved. 
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DATE June 8, 1978 

TO: VANCOUVER CITY COUNCIL 

SUBJECT: Greek Days 1978 

CLASSIFICATION: RECOMMENDATION 

The City Engineer reports as follows: 

"The purpose of this report is to advise Council of the regulations for the 1978 
Greek Day Celebration planned for June 25 and to request final approval for the 
event. This information is submitted in view of: 

1) Severe problems and numerous complaints respecting the event 
held in 1977; 

2) A petition signed by 25 residents (representing 17 residences) 
of West 10th and West 11th Avenues requesting the event not be 
held on West Broadway in 1978. 

The FEST Committee was charged with the responsibility of effecting guidelines, 
controls and conditions to try and control the 1978 event more strictly. These 
conditions were to be agreed to by a properly constituted representation from 
the Greek Community. 

Initially, the FEST Committee had some difficulty identifying a group properly 
representing the Greek Community. This was finally resolved, however, on 
May 24, 1978, when the FEST Committee met with the Greek representatives to 
decide final arrangements. 

Most points were decided quite agreeably, but two areas required extended dis- 
cussion. The Greek representatives felt quite strongly that sale of alcoholic 
beverages should be permitted until 8:00 p.m. and that the time of termination 
of the celebration should be 10:00 p.m. Their points were based on a premise 
that evenings were a recognized Greek 'family' time. Nonetheless, based on 
observations of previous events, and particularly the 1977 Greek Day Celebration, 
the FEST Committee could not recognize this premise. In 1977, it was obvious to 
FEST Committee members that the event was effectively over shortly after 8:00 p.m. 
and it was after this time that the unruly element took over. The Greek Community 
representatives reluctantly accepted an 8:00 p.m. closing time and agreed to stop 
the sale of alcoholic beverages at 7:00 p.m. 

The normal and special conditions for the 1978 Greek Days which have been agreed 
to by the FEST Committee and the Greek Community representatives are: 

1. That the same area as previous years, i.e. West Broadway between MacDonald 
and Blenheim Streets, be used for the event starting at 12 noon, providing 
cultural and ethnic displays are evenly spread throughout the extent of 
street. 

2. That the applicant enter into an arrangement satisfactory to the Director 
of Legal Services indemnifying the City against all claims or damages 
arising directly or indirectly from the proposed closure. Such indemnity 
to be in the form of insurance in which the City of Vancouver is named 
insured . 

3. That any food concessions be approved by the City Health Department. 

4. That 'open' food sales be permitted only on sidewalk areas fronting 
restaurants and cafes preparing such food. 

5. That any other food selling be only pre-packaged food. 

6. That the Greek Committee provide the Health Department with a list of 
all on-street food outlets. 

7. That each on-street food outlet have a cultural or ethnic display next 
to it. 

8. That restaurants holding liquor licences not extend sale of alcoholic 
beverages into sidewalk areas. 
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9. That only a few 'Beer Garden' operations be permitted under the auspices 
of the Greek Day Committee. Such areas to be properly designed, screened 
and with defined entrances and exits. 

I. 0. That all alcoholic beverages sold In beer garden locations be In soft 

containers; further that seating be provided and only seated customers 
served . 

II. That the Greek Community submit a plan to the Liquor Administration Branch 
and a copy to the FEST Committee showing all 'beer garden' locations. 

12. That all street sales of alcoholic beverages cease at 7:00 p.m. 

13. That all relevant licences be obtained by the applicant prior to the 
events . 

14. That any structures to be erected on the street or any attachments to 
street furniture be approved, before installation, by the City Engineer. 

15. That unrestricted access be provided for emergency vehicles. 

16. That any electrical fittings on the street be approved by the City 
Engineer . 

17. That the Greek Community representatives have a suitable force of marshals 
properly identified and made known to the Police beforehand, to assist in 
controlling activities on the street. 

18. That increased toilet facilities be provided with these being grouped and 
properly supervised by marshals . 

19. That the locations of toilet facilities be indicated by signs. 

20. That over and above normal insurance, the Greek Community place a deposit 
of $500 with the City of Vancouver against any cost of replacing street 
beautif ication planting (the 1977 costs for replanting was $500). 

21. That costs of temporary traffic controls be borne by the applicant. 

22. That costs of any additional street cleaning over and above normal street 
cleaning be borne by the applicant. 

(In this regard, the applicants were advised that they could significantly 
reduce their costs of street cleaning if they would alert store owners to 
not throw their garbage out into the street and if they would set up a 
cleaning operation which would maintain the streets clean during the event.) 

23. That special metal containers be provided for the disposal of hot 
barbeque coals . 

24. That the Greek Festival Celebration completely cease at 8:00 p.m.; (when 
the promoters would immediately start to dismantle all stages, etc. on- 
street so that City clean-up crews could commence their street cleaning 
at 8:30 p.m. promptly with the intention of having the street open to 
traffic again by 9:30 p.m. at the latest.) 

25. That the total estimated cost, based on last year's expenses, for street 
cleaning and street closure, plus a damage deposit of $500, is $3200. A 
deposit for this amount must be received by the City Engineer before the 
street will be closed. 


In view of the complaints of householders in the area, it is felt that these 
conditions are reasonable. With them, it is hoped that the Greek Community 
representatives can prove that they can hold a properly conducted festivity. 
Nonetheless, even these conditions do not necessarily guarantee a trouble-free 
event and, should trouble develop, it would be difficult to recommend in favour 
of future Greek Day Celebrations on City street allowance. 

It is RECOMMENDED that Council approve the street closure of West Broadway on 
June 25, 1978 under the conditions described above to facilitate the Greek Day 
Festival." 

The City Manager RECOMMENDS that the above recommendation of the City Engineer 
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PART REPORT TO COUNCIL 
COUNCIL COMMITTEE ON THE ARTS 
June 7, 1978 


A meeting of the Council Committee on the Arts was held on 
Wednesday, June 7, 197 8, in Committee Room No. 3, Third Floor, 
City Hall, at approximately 9:00 a.m. 


PRESENT: Alderman Brown, Chairman 
Alderman Gibson 
Alderman Marzari 
Dr. G. Andrew 
Ms. N. Baird 
Mr. B. Carey 
Mr. J. Dayton 
Mr. C. Wootten 


ABSENT: 


ALSO PRESENT: 


COMMITTEE CLERK: 


Mayor Volrich 
Mr. B. Freschi 
Mr . L . Lauk 
Dr. D. McGann 
Mrs. D. Shadbolt 
Mr . N . Young 

Mr. E. Fladell 
Ms. F. Fitzgibbons 

G. Barden 


RECOMMENDATION 

1 . Greek Day Celebration 

The Chairman explained that the Festival Committee is a 
technical committee that deals with festivals and clears all 
aspects through City departments. The process for city-wide 
major events involves a Festival Sub-committee of the Council 
Committee on the Arts which reviews requests. 

Messrs. Harry Crawford and Brent MacGregor of the Engineering 
Department advised the Committee that representatives of the 
Greek Festival wish to appear before Council concerning an 
extension of hours for the sale of liquor to 9:00 p.m. and a 
further grant of $1500 to cover costs for clean-up after their 
festival on Saturday, June 24, 1978. 

Last year the City granted the Greek Festival $1500 to 
offset costs for signing and barricading streets. They asked 
for and received an additional $200. Total costs for the 
festival last year were: 



Signs & Barricades 

$ 

937 


Street Cleaning 


1123 


Total 

$ 

2060 

Plus 

Smashed Barricades 

$ 

280 


Replanting Beautif ication 



Plants 


500 


Total 


2840 

Less 

Grant 


1700 


Net Cost to Festival 

$ 

1140 


The Greek Representatives had previously agreed to keep 
within the Festival guidelines which set a cut-off time for 
the sale of liquor at 6:00 p.m. and clean-up would be done by 
members of the Greek Festival. The Festival Committee had 
agreed to an extension to 7:00 p.m. for the sale of liquor, 
however, the organization does not wish to adhere to the 
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Page 2 


Council Committee on the Arts 
June 7, 197 8 


Clause No. 1 Continued: 


agreement with the Festival Committee. 

The Engineering Department advised that a petition was received 
representing 17 merchants in the area against allowing the festival 
this year because of drunkeness and abusive behavior on their properties. 

Mr. and Mrs. Lorne Atkinson, merchants in the area, reported that 
their premises are exposed to broken windows, fights, damage to the 
shrubbery and urination on their property. They also requested that 
merchants and residents be invited to some of the meetings so they 
can have an opportunity for expressing their opinions on the matter. 

Ernie Fladell advised that they have developed a clear understanding 
with the Greek Representatives regarding the concern of the community, 
the police, the Engineering Dept. and others to resolve the problems 
of last year and at the same time keep the festival going. There will 
be a 50% increase in the number of portable toilets and there will be 
signs indicating where the toilets are located. 

In the ensuing discussion the Committee felt that the festival 
should not take place next year if there continue to be problems. It 
was suggested that Committee members attend the celebration to assess 
it. Following further discussion, it was, 

RECOMMENDED : 

THAT the Council Committee on the Arts advise Council that it 
supports the guidelines of the Festival Committee and the 
extension of the hours to 7:00 p.m. for the sale of liquor, 
but is not in favour of granting funding for clean-up costs. 


* 


* 


* 


* 


* 


* 


* 
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MANAGER'S ma>ORT 


June 12, 


1978 


TO: 


Vancouver City Council 


SUBJECT : 


Amendments to the Vancouver Charter 


CLASSIFICATION: 


INFORMATION 


The Director of Legal Services reports as follows: 

"I attach a copy of the Bill as it was approved by the Private 
Bills Committee. It is expected to be considered in the House 
shortly before the end of the current session. 

The main deletions made by the Committee from the requests 
submitted by Council are as follows: 

- An cunendment to Section 279A, granting Council power to 
regulate store hours on Sunday 

- A new Section 29 4A to limit actions arising out of City 
activities to actions against the City rather than its 
employees 

- A new Section 306C to prohibit landlords discriminating 
against families with children in certain types of 
accommodation 

- An eunendment to Section 566 requiring 2/3 majority for 
re zoning 

The above four requests were not approved ^nd are not included 
in the attached Bill. 

Also deleted at this time is a request to allow Council to 
increase interest rates on unpaid taxes from 8% to a maximxim 


The Coimnittee suggested a re-drafting to make the interest 4% 
above prime bank rate. However, it is not known whether the 
Committee will meet again in time to make that change. " 


THE CITY MANAGER submits the foregoing report of the Director of 
L^gal Services for the INFORMATION of Council. 


of 12%. 


FOR COUNCIL AGIGM SEE PA GFfS) .2.21 



MANAGER'S REPORT 


June 9th, 1978 


TO: Vancouver City Council 

SUBJECT: The British Columbia Urban Transit Authority Act 
CLASSIFICATION: INFORMATION 


Attached for Council's information is an information brochure 
on the Urban Transit Authority Act prepared by the the Ministry 
of Municipal Affairs and Housing together with a synopsis of 
the Act prepared by the GVRD. Council members have previously 
received a copy of the Act. The Act outlines a general organiza- 
tional format for the Authority and provides a listing of the 
various responsibilities for the transit function. The detailed 
implementation of the Act, including the critical question of 
cost sharing arrangements, will be defined later by Regulation 
and the development of transit service areas and operating 
agreements . 

Since the Act is a general statement, there are a number of 
technical issues and points of interpretation of some significance 
which need to be further clarified. Mr. Larry Bell, the Deputy 
Minister responsible for transit has met with staff from munici- 
palities in the region and a further meeting is planned within 
the next few weeks. In addition. City staff are endeavouring 
to set up a meeting with Ministry representatives to explore 
particular questions of interest to Vancouver. If Council 
has any questions or a need for further information, staff 
will pass these requests onto the Ministry and attempt to get 
answers . 

The implications of this legislation are important and complex. 
An analysis has begun on the impacts of the Act and further 
information will be sought from the Ministry. We will work 
closely with the GVRD in this review. An initial analysis 
will be available for Council review in 2 to 3 weeks, and we 
expect to provide periodic reports as our information improves. 
Council's direction on submissions to the Minister and/or the 
GVRD will be sought as soon as we have the necessary information. 


The City Manager submits the foregoing for Council's INFORMATION, 


FOR COUNCIL ACTIOH P^Gc{S) ,2. 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


June 1, 1978 

A meeting of the Standing Committee of Council on Planning 
and Development was held on Thursday, June 1, 1978, at 11:30 a.m. 
in the No. 1 Committee Room, third floor. City Hall. 

PRESENT: Alderman Harcourt (Chairman) 
Alderman Brown 
Alderman Gibson 
Alderman Kennedy 
Alderman Puil 

CLERK: M.L. Cross 


RECOMMENDATION 

1. Central Waterfront - 

Official Development Plan 

In a report of the City Manager dated March 1, 1978, the 
Director of Planning recommended 

(a) That the Director of Planning be instructed to make application to 
rezone the land and water area comprising the Central Waterfront 
area from a predominantly M-2 industrial area to C.W.D. (Central 
Waterfront District) 

(b) That consideration of such rezoning application and the draft Central 
Waterfront Official Development Plan dated February 9th, 1978 be 
referred to a Public Hearing. 

(c) That the Greater Vancouver Regional District Board be requested to give 
third reading to the application to amend the Official Regional Plan, 
thereby changing the Central Waterfront area designation from "industrial" 
to "urban" subsequent to enactment of the Central Waterfront District 
Zoning By-Law and the Official Development Plan By-Law. 

(d) That the Chairman of the Planning and Development Committee and the 
Director of Planning be requested to attend the Greater Vancouver 
Regional District's Planning Committee meeting of April 5th, 1978 

to explain the proposed Central Waterfront Official Development Plan. 

The Committee on March 16, 1978, recommended: 

"THAT consideration of the City Manager's report dated 
March 1st, 1978, be deferred and staff be requested 
to report back to an appropriate meeting of the 
Committee further clarifying the concerns expressed 
regarding open space and residential . " 

In a City Manager's report dated April 13, 1978, entitled 
'Central Waterfront - Residential and Open Space Policy Review', 
the Director of Planning recommended 

(a) That the proposed Residential Use policies be considered as presently 
stated, in the context of the proposed Central Waterfront Official 
Development Plan. 

{t>) That the proposed Public Open Space policies as contained in the current 
draft Central Waterfront Official Development Plan be amended to include 
the following additional policy: 


"Approximately 32 acres of public open space should be provided 
in the Central Waterfront. In order to achieve this objective, 
new development will be required to provide for different types 
of public open space equivalent to at least 40% of the development 
area." 



cont'd. 
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After a lengthy discussion, the Committee on April 20, 1978, 
decided to forward the matter to Council for their guidance with 
respect to having a full report reference at a Council meeting or 
whether the matter should be discussed again at a Committee 
meeting when all members are able to be present. 

City Council on May 2, 1978, deferred discussion of the 
Official Development Plan for the Central Waterfront to the 
Standing Committee on Planning and Development. The Committee 
was of the opinion that this matter should be discussed at a 
meeting when all Committee members would be present and that 
other members of Council should also be invited. 

Present for today's discussion were: 


C.P.R. 
N.H.B. 

Marathon Realty 
G.V.R.D. 


Messrs. D. Patterson 

H. McAulay 
B. Ekstrom 
J. Barratt 
D. Murray 
A. Parker 
J. Webster 
R. Wagner 
A. Poettcker, Project 200 
S. Rasekh, A. I. B.C. 

I. Bain, Park Board. 

The Chairman noted that the major issues for discussion 
were the viability of residential use, the future status of 
industrial use and the appropriate standard for public open 
space. 

Mr. D. Hickley, Associate Director, Central Area Planning, 
detailed the components of the Official Development Plan, noting 
that the Planning Department feels residential is desirable and 
should be encouraged, recognizing that this would be a long term 
proposal and not anticipated in the near future. He advised that 
the public open space policy was amended to provide for 32 acres 
of public open space, requiring new developments to provide for 
different types of open space equivalent to at least 40% of the 
development area. 

Mr. R. Spaxman, Director of Planning, outlined the various 
processes that had been followed, resulting in the March, 1977 
Draft Central Waterfront Official Development Plan. He expressed 
concern that after five years of negotiations, the various 
organizations are slowly pulling away from the agreements they 
had reached with respect to the original visions for the waterfront. 

Mr. Patterson, General Manager of Operations, C.P.R. , stated 
that the Vancouver yard is an important part of C.P.R. 's operation 
on the West Coast. Merchandise traffic coming into Vancouver is 
distributed on the various trackage in the waterfront area and 
merchandise destined out of Vancouver is consolidated in the area. 
Tracks are necessary to put rail cars on barges for the upper 
coast and Island. As well, the passenger train, some 85-90 cars, 
leaves from the Downtown waterfront every night. 

Mr. B. Ekstrom, National Harbours Board, stated that their 
plan for the waterfront had been based on the intent of the 
Rosenburg report. The National Harbours Board has expressed 
concern that as long as there are rail lines on the waterfront, 
there will be heavy truck traffic connected with rail and ferry, 
it would be a conflict of interest incompatible with residential. 


cont'd. . . . 
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With respect to open space, it is premature to put a sized 
figure on this. The National Harbours Board can't say whether 40% 
is feasible. If there is going to be any development at all on 
the waterfront, it must be financially feasible. It is important 
to maximize open space and the possibilities for people to come 
to the waterfront, but it is premature to designate a figure. 
The National Harbours Board would like to suggest the wording be 
"strive for 40%". 

Mr. D. Murray, Marathon Realty, advised they were supportive 
and keen on waterfront development but are beginning to question 
the mechanics of the by-law. He submitted a letter dated 
June 1, 1978 (copy circulated) outlining concerns with respect 
to developers effecting changes to the Area Development Plan - 
would the draft plan leave room for innovative proposals. Would 
pre-determined locations for open spaces, view corridors, etc., 
enable innovative schemes based on sound environmental criteria. 
Marathon is concerned that the by-law will subsequently be interpreted 
rigidly and precisely rather than as a general guideline. They are 
concerned that if there is no change in the G.V.R.D. designation, 
waterfront redevelopment proposals would have to be approved by 
the City and subsequently by the G.V.R.D. Mr. Murray suggested 
that perhaps it would be preferable to leave the present zoning 
and treat the by-law as a guideline and reference document for 
development, and not expect developments to conform exactly. 
Marathon is supportive of mixed use waterfront development but 
wonder if there is a simpler way whereby the area can be redesignated 
"Urban" but with the retention of the present zoning until specific 
plans are brought forward on individual projects. 

Mr. Spaxman advised that it states in the Plan that the 
G.V.R.D. would only become involved if there is an amendment to 
the Official Development Plan. They do not have control over 
every development permit application. 

Mr. J. Webster, G.V.R.D., stated that there was no question 
about strong staff support for the general concept - the plan in 
concept form fits very well with Regional objectives of the 
Livable Region Plan, but it is one thing to support the concept 
and another to get involved in the mechanics of administering the 
future. The general concept that was clear in people's minds is 
already starting to erode and this is a concern of the Regional 
staff. Until there is agreement that the Plan is what the City 
and others want, it is premature to worry about the G.V.R.D. 's 
views. The G.V.R.D. is ready to help accomplish this end but it 
has to feel comfortable with whatever the City brings forward. 

Mr. Poettcker, Project 200, indicated they are supportive of 
waterfront redevelopment, however, there shouldn't be a specific 
development plan. It should be flexible from the point of design, 
building type, uses etc., but the approval process should be 
relatively clear cut and go through as few people as possible. 

Mr. Rasekh submitted a letter dated May 30, 1978 (copy 
circulated) on behalf of the Architectural Institute of B.C. 
He advised that the Central Waterfront Planning Study Group of 
the A. I. B.C. supports the concerns and aims of the Planning 
Department in respect to the introduction of housing in the Central 
Waterfront area. 

Mr. W. Curtis, City Engineer, stated that all the work that 
has been done was based on guidelines that Council adopted five 
years ago. At that time there was a great deal of construction 
activity and a housing shortage. Does Council still feel as it 
did five years ago when it wanted residential. In the approved 
transportation plans, the traffic is being taken out of the 
Downtown and the West End and has to go on the waterfront trans- 
portation corridor. There will be noise and this will conflict 
with residential. 

cont'd.... 
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CITY OF VANCOUVER 

REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, December 15, 1970, in the Council Chamber, 
at approximately 9:30 A.M. 

PRESENT ; Alderman Hardwick (Deputy Mayor) 

Aldermen Adams, Bird, Broome, Calder, 
Linnell, Phillips, Rankin, 
Sweeney and Wilson 

ABSENT: His Worship the Mayor 

CLERK TO THE COUNCIL : R. Thompson 

PRAYER The proceedings in the Council Chamber were opened with 
prayer . 

ACKNOWLEDGMENT His Worship the Deputy Mayor acknowledged the 

presence in the Council Chamber of students from 
Eric Hamber School and Lord Selkirk School. 

'IN CAMERA ' MEETING 

The Council agreed to an 'In Camera' meeting later this 

day. 


CONDOLENCES: Dr. Frank E. Buck 

The Deputy Mayor paid tribute to the late Dr. Frank E. Buck 
for his past services to the citizens of Vancouver. 


MOVED by Aid. Bird, 
SECONDED by Aid. Wilson, 

THAT a letter expressing the condolences of the members of the 
Vancouver City Council be forwarded to the family of the late 
Dr. Frank E. Buck. 

- CARRIED 

ADOPTION OF MINUTES 

MOVED by Aid. Linnell, 
SECONDED by Aid. Broome, 

THAT the Minutes of the Regular Council meeting (including 
'In Camera'), dated December 1, 1970, be adopted. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT this Council resolve itself into Committee of the 
Whole, His Worship the Deputy Mayor in the Chair. 

- CARRIED 

UNFINISHED BUSINP]SS 

It was agreed to defer consideration of the following 
matters pending the hearing of delegations later this day: 

(a) Air Pollution: Marpole 

(b) Rezoning: N/W corner of Victoria Drive 
and Kent Avenue (Mr. Hof) 
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A lengthy discussion followed, with comments of the 
Committee as follows: 

the waterfront seems now to be thought of as a people 
activity place rather than a people residential place. 

function of the waterfront as a transportation inter- 
change has not been discussed - rapid transit, Seabus , 
commuter rail, need for goods movement in the waterfront. 

if housing is going to be developed it should be in the 
back-up areas not part of the Central Waterfront. 

leave the zoning the way it is - M-1 and M-2 areas are 
industrial and will generate jobs. 

if you leave the area as it is, you will get short term 
uses . 

don't abandon the whole plan - perhaps the Committee 
should meet informally to make a decision as to where 
we should go from here: 

- leave zoning as is 

- partial rezoning 

use document as a reference document 
revise document. 

A motion was put forward that the zoning in the Central 
Waterfront remain as it currently exists but was defeated with 
Aldermen Brown, Gibson and Harcourt opposed. 

It was subsequently 

RECOMMEIJDED 

THAT the Committee continue to meet informally to 
discuss alternative approaches that could be taken 
to implement the waterfront plan, consulting with 
property owners on any decisions; after which a 
meeting be arranged with the G.V.R.D. Planning 
Committee and the Standing Committee on Planning and 
Development to discuss the City's proposals for the 
Central Waterfront. 


The meeting adjourned at approximately 1:45 p.m. 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


JUNE 1, 1978 


A meeting of the Standing Committee of Council on Community 
Services was held on Thursday, June 1, 1978, in Committee Room 
No. 1, Third Floor, City Hall, at approximately 1:30 P.M. 


PRESENT ; Alderman Rankin, Chairman 
Alderman Bellamy 
Alderman Marzari 

ABSENT ; Alderman Ford 

Alderman Gerard 

COMMITTEE CLERK: H. Dickson 


Adoption of Minutes 

The Minutes of the Community Services Committee meeting of 
Thursday, May 18, 1978, were adopted. 


Recorded Vote 

Unless otherwise indicated, votes of the Committee on each 
item were unanimous. 


RECOMMENDATION 

1. Dance Machine, 887 Seymour Street 

The Committee had before it for consideration a Manager's 
report dated May 9, 1978 (copy circulated) in which the Director 
of Permits & Licenses reported on the application of Mr. John 
Fuller, operator of the Dance Machine dance hall, 887 Seymour 
Street, to operate a teenage discotheque in these premises. 

The report contained a comment from the Police Department 
that the Downtown area of Vancouver is not a proper environment 
for the establishment of a teen discotheque and accordingly, 
the report concluded that the application be denied. 

Appearing before the Committee on this matter was Mr. 
Robert Dunn, on behalf of the operator, who told the Committee 
there have been no problems in the operation of the Dance 
Machine during the past two years. 

Noting that the City's guidelines for teenage discotheques 
indicate they should not be located in the Downtown area, Mr. 
Dunn pointed out there are already large numbers of juveniles 
in the Granville Mall area and a teenage discotheque would 
provide them with a better environment than the premises 
many of these juveniles now frequent often using false identi- 
fication. 

Mr. Dunn indicated the operator of the Dance Machine is will- 
ing to accept any conditions or restrictions the City may impose 
on the operation of a teenage discotheque at this location. How- 
ever, members of the Committee agreed with the statement contained 
in the Manager's report that the Downtown area is inappropriate for 
a teenage discotheque and pointed out there is no reason why the 
operator could not find premises in a more appropriate area of the 
City if he wishes to operate a teenage discotheque. 



Continued 
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Following discussion, it was 
RECOMMENDED 

THAT the application of Mr. John Fuller, operator 
of the Dance Machine dance hall, to use the 
Dance Machine at 887 Seymour Street as a teenage 
discotheque be refused. 


2. Ray-Cam Co-operative Centre - 
Operation and Budget 


The Committee had before it for consideration a Manager's 
report dated May 25, 19 78 (copy circulated) in which the Director 
of Social Planning reported on various aspects in the operation 
of the Ray-Cam Co-operative Centre and proposed two alternatives 
to the present arrangement which was termed in the report as 
"mutually unsatisfactory". 

The options proposed two alternative methods for formulation 
of the Ray-Cam annual budget and procedures for the City's 
approval of the budget. 

Appearing before the Committee on this matter were a repre- 
sentative from Ray-Cam Co-operative Centre and the Deputy Director 
of Social Planning. 

The Ray-Cam representative, in response to a question from 
the Committee Chairman, indicated he was in agreement with 
the recommendations of the Director of Social Planning contained 
in the Manager's report. 

Following discussion, it was 

RECOMMENDED 

A. THAT the agreement dated January 6th, 1976, 
establishing a Board of Management, including 
terms of reference and duties relating to the 
operation of the Ray-Cam Centre be terminated. 

B. THAT the Director of Social Planning, in con- 
sultation with the Director of Finance and the 
Director of Recreation Services, meet with the 
Ray-Cam Board to develop an operating agreement 
between the Board and the City for Council 
approval setting out terms and requirements for 
future funding and accountability and that the 
report on budget be forwarded through the Budget 
Committee and the normal budget review process 
to the Finance Committee. 

C. THAT City Council approve the 1978 operating 
budget as recommended by the Director of Social 
Planning in the amount of $87,539.00 as per 
the attached Manager's report dated February 3, 
1978, considered by Council on February 7, 1978. 


If approved, the source of funds will be the Civic Grants 
for Community Services budget. 


Continued . 
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3. Fire By-law Upgrading - 

Austin Hotels 1221 Granville Street 

The Committee had before it for consideration a Manager's 
report dated May 1, 1978 (copy circulated) in which the Fire 
Chief reported on progress made at the Austin Hotel toward 
compliance with the City Fire By-law. 

The report noted that the structural renovations are 
virtually complete but a number of items remain outstanding 
for the building to comply fully with the fire by-law. However, 
the Fire Chief in the report stated that given the progress which 
has been made, he does not intend to initiate prosecution at this 
time unless the Committee and Council so instruct, but will 
monitor progress closely and report back to the Committee if 
there are any unreasonable delays . 

Appearing before the Committee on this matter was the Chief 
Fire Warden who pointed out the requirement for emergency 
lighting was not a requirement when the original order was 
issued to upgrade the building; that it has since become a 
requirement in all buildings of this size; and that the owner 
intends to appeal this requirement and the matter is being held 
in abeyance until an appeal body for the fire by-law has been 
set up. 

It was the feeling of the Committee that the report on the 
progress at the Austin Hotel was "not very promising", that the 
Chief Fire Warden should strongly urge the owner to complete 
the necessary upgrading, and that the Committee expects work to 
be completed on the outstanding items. 

Following discussion, it was 

RECOMMENDED 

THAT consideration of fire by-law upgrading in 
the Austin Hotel, 1221 Granville Street, be 
deferred for one month and the Fire Chief report 
back to the Community Services Committee on this 
matter at the end of one month. 


4. Wonder Rooms, 50 East Cordova Street 

The Committee had before it for consideration a Manager's 
report dated April 4, 1978 (copy circulated) in which the Medical 
Health Officer reported on a number of deficiencies at the Wonder 
Rooms under the requirements of the Lodging House By-law. 

Appearing before the Committee on this matter were the 
Director of Environmental Health and the operator of Wonder Rooms 

The Chairman noted that City Council, on May 30, 1978, 
suspended the business license of the Wonder Rooms for three 
months effective June 30, 1978, and that if the Wonder Rooms 
is to re-open, the requirements of the Lodging House By-law must 
first be met. 

During discussion, it was noted by the Committee that it is 
difficult to expect an operator of a lodging house who leases the 
premises from an owner to spend funds on premises which he does 
not own, but it was pointed out by the Director of Environmental 
Health that most of the requirements at the Wonder Rooms are 
responsibilities of the operator. 


Continued 
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Mr. Bruce Eriksen of the Downtown Eastside Residents' 
Association advised the Committee that the operator of the 
Wonder Rooms had complained to D.E.R.A. that the owner had not 
complied with certain requirements (such as the installation of 
a new furnace) which are felt to be the responsibility of the 
building owner rather than the operator. The owner, Mr. Quon 
H. Wong, had installed a new furnace. However, members of the 
Committee felt that the owner of the building should be 
requested to appear before the Community Services Committee to 
discuss the responsibilities of both the owner and the operator 
of the Wonder Rooms in meeting the requirements of the Lodging 
House By-law. 

Following discussion, it was 

RECOMMENDED 

THAT consideration of the Wonder Rooms' compliance 
with the City Lodging House By-law be deferred for 
one month upon expiry of which the Director of 
Permits & Licenses report to the Community Services 
Committee on the buildings compliance with the 
requirements of the Standards of Maintenance By-law 
and that both the owner of the building and the 
operator be invited to appear before the Committee 
in one month. 


5 . Noise from Cabarets in the Gastown Area 

The Committee had before it for consideration a Manager's 
report dated May 11, 1978 (copy circulated) in which the Medical 
Health Officer reported on inspections of Downtown Eastside 
cabarets following receipt of two petitions from residents of 
the Downtown Eastside complaining of noise from cabarets dis- 
turbing their sleep. 

The report stated the problem of noise from cabarets is 
difficult to control because it is not a continuous level of 
power, that part of the problem could be controlled by not 
allowing outside speakers, but this would require a by-law amend- 
ment. 

Appearing before the Committee on this matter were Ms. Jean 
Swanson of the Downtown Eastside Residents' Association, along 
with one of the petitioners who complained of the noise, and the 
Director of Environmental Health. 

Members of the Committee felt that the City should proceed 
with the by-law to prohibit outside speakers, but noted this 
may not entirely solve the problem as cabaret operators could 
install a speaker inside a cabaret's door and then leave the 
door open. 

Following discussion, it was 

RECOMMENDED 

A. THAT the Director of Legal Services report to 
the Community Services Committee with a by-law 
amendment to prohibit outside speakers at cabarets. 

B. THAT the City write the operators of the seven 
cabarets named in the City Manager's report dated 
May 11, 1978, requesting them to reduce noise 
from their cabarets so that it does not disturb 
residents of the Downtown Eastside area. 


Continued 
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6. (a) Residential Accommodation in the Downtown Eastside 
(b) Lodging House By-law Enforcement Program 

The Committee had before it for consideration two Manager's 
reports dated May 17, 1978 (copies circulated), both of which 
were progress reports for the information of the Committee on 
the enforcement of the Lodging House and Standards of Maintenance 
By-laws as they relate to residential accommodation and current 
enforcement policies and procedures. 

The first report outlined a program of investigation which 
is being undertaken in the preparation of a report back on the 
subject of enforcement as instructed by Council as a result of 
submissions by the Downtown Eastside Residents' Association. 

The Deputy City Manager estimated it would be a month to 
six weeks before the first portion of the report (from the 
Social Planning Department) will be completed. 

The Chairman suggested that when the final report has been 
completed, it may be necessary for the Committee to allocate an 
entire afternoon for discussion and consideration of the report. 

Following discussion, it was 

RECOMMENDED 

THAT the City Manager's report dated May 17, 1978 
on residential accommodation in the Downtown 
Eastside and the City Manager's report also dated 
May 17, 19 78 on the Lodging House By-law enforcement 
program be received. 


7. Downtown Cabarets re Compliance with 
Fire Safety Regulations 

Vancouver City Council, on May 16, 1978, when considering 
a Manager's report dated May 11, 1978 (copy circulated) on 
Downtown cabarets and their compliance with fire safety regula- 
tions, passed the following motion: 

"THAT the general question of enforcement of fire 
regulations at cabarets and the appendices to the 
Manager's report of May 11, 1978, be referred to 
the Community Services Committee." 

The Manager's report dated May 11, 1978, with its appendices, 
was before the Committee for consideration and the operators of 
the cabarets named in the report were invited to attend. 

Appearing before the Committee on this matter was the Chief 
Fire Warden. 

The Chairman, addressing the operators of the cabarets who 
were present this date, explained that a considerable amount 
of City time has been spent on numerous inspections of their 
premises and that the City may conclude that laying charges under 
fire regulations may no longer be the appropriate method for 
the City to deal with infractions of the Fire By-law. 

He warned that if the situation does not improve, the 
Committee could recommend to Council that the license holders 
of cabarets which are in violation of fire regulations be 
called before Council to show cause why their business licenses 
should not be revoked. 


Continued 
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During discussion, the Committee further noted and warned 
the cabaret operators that by violating fire regulations they 
are placing their liquor licenses in serious jeopardy; that the 
Liquor Control Branch could suspend their liquor licenses for 
violations of fire regulations. 

Following discussion, it was 

RECOMMENDED 

THAT the matter of compliance with fire safety 
regulations by Downtown cabarets be deferred 
for three months during which the Committee 
expects substantial improvement by cabarets 
which do not currently meet these regulations 
and the Chief Fire Warden report further to the 
Committee on this matter upon expiry of the three 
months . 


^uring discussion, a representative of E.B. Misty 's Cabaret sub 
mitted to the Committee copies of a statement dated May 16, 19 78 
(on file in the City Clerk's office) showing efforts made by 
Misty 's to comply with a number of complaints^ 


8 . Lodging House Closures 

The Committee had before it for consideration a Manager's 
report dated May 24, 1978 on lodging house closures which read 
as follows: 


"The Chairman of the Community Services Committee requested the 
Medical Health Officer to report on actions which result in 
closures of buildings within the City. 


The Medical Health Officer reports as follows: 

'The following lodging houses were ordered vacated 
effective May 1, 1978, due to non compliance of the 
Lodging House Bylaw after repeated efforts failed 
to have the operations upgraded. 

(a) Capitol Rooms - 611 Robson - 36 Units 

(b) Modern Rooms - 249 E. Georgia - 42 Rooms 

The premises are now vacant and discussions are being 
held regarding possible upgrading of the New Modern 
Rooms, 249 East Georgia.' 


The City Manager submits the foregoing report of the Medical 
Health Officer for INFORMATION. " 


Following brief discussion, it was 
RECOMMENDED 

THAT the City Manager's report dated May 24, 19 78, 
on lodging house closures be received. 


Continued 
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9 . Fines for Convictions Under Lodging House By-law 

The Chairman advised he had received a letter from the 
Downtown Eastside Residents' Association urging more stringent 
enforcement and prosecution for violations under the City's 
Lodging House By-law. 

The Chairman explained the letter made reference to the 
prosecution of the operator of one particular Downtown Eastside 
hotel who was charged with five offenses, was convicted on two 
counts and fined the minimum of $50.00 on each of the two counts. 

The Chairman indicated he is concerned that at a cost of 
close to $100.00 per inspection incurred by the City in enforc- 
ing the by-law, minimum fines may not be appropriate. 

A general discussion ensued on the City establishing a 
new schedule of fines for violations under the by-law, with the 
Committee expressing the opinion that the fine should be increased 
in direct ratio with the n\imber of warnings which have been issued 
to any particular violator of the by-law. 

Following discussion, it was 

RECOMMENDED 

A. THAT the Director of Legal Services, following 
discussion with the Medical Health Officer, 
report back to the Community Services Committee 
with a proposed new schedule of minimum fines 
under the Lodging House By-law. 

B. THAT the Director of Legal Services circulate 
to Members of Council, in advance, the dates 
of City prosecutions under the Lodging House 
By-law and, following the court judgment, the 
results of such prosecutions. 


The meeting adjourned at approximately 3:10 P.M. 

EOR COUNCIL ACTION SEE PAGE(S).<Q.^ 
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JUNE 1, 1978 


A meeting of the Standing Committee of Council on Planning 
and Development was held in the No. 2 Committee Room, Third Floor 
City Hall, on Thursday, June I, 1978 at approximately 1:45 p.m. 

PRESENT : Alderman Harcourt, Chairman 

Alderman Brown 
Alderman Puil 

Alderman Gibson (Items 2 to 5) 
Alderman Kennedy (Items 3 to 5) 

CLERK TO THE 

COMMITTEE : M. L. Cross 


RE COMMENDAT IONS 

1 . Shaughnessy Planning Process 

The Committee considered a report of the city Manager dated 
May 23, 1978 (on file in the City Clerk's office) in which the 
Director of Planning advised that in 1976 the Shaughnessy Heights 
Property Owners Association retained Mr. R. Mann to prepare a 
planning study for the Shaughnessy Area bounded by 16th Avenue, 
East Boulevard, King Edward Avenue and oak Street. 

On March 10, 1978 the Director of Planning received a 
planning document prepared by the Directors of the Shaughnessy 
Heights Property Owners Association including the final draft of 
the Shaughnessy Planning Study prepared by Mr. Mann. The Directors 
advised that they were unable to support all of the recommendations 
contained in the consultant's report and disagreed on several 
points . They prepared their own planning study and recommenda- 
tions for Shaughnessy. Two meetings were held between the 
Director of Planning and the Directors of the Association. The 
Directors agreed to prepare a short brochure describing Shaughnessy 
planning issues and policy recommendations. This brochure would 
be discussed at the annual general meeting of the Association. 
A member of the committee inquired as to why the Shaughnessy Plan- 
ning Study had not been presented to the Committee. Mr. R. Spaxman, 
Director of Planning, stated that the proposals in the plan are 
not finalized. It would be premature to discuss the Shaughnessy 
Plan until it had received the support of the general membership 
at the annual general meeting on June 19, 1978. After that date 
the Directors will make a presentation to the committee . 

During the consultant's study several rezoning applications 
were submitted and have been placed on hold pending completion, 
analysis and policy discussion on the Shaughnessy plan. Directors 
of the S.H.P.O.A. have met with the applicants to discuss their 
proposals. Further action is deferred pending the Association's 
proposals being presented to their general membership. 


cont ' d 
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RECOMMENDED 

THAT the report of the City Manager dated May 23, 1978 be 
received . 


2 . Grandview-Woodland Local Area Planning - Status Report 

The Committee considered a report of the City Manager dated 
May 25, 1978 (on file in the City Clerk's office) in which the 
Director of Planning outlines the functioning of the new Grand- 
view-Woodland Planning Committee , the status of the Grandview- 
Woodland area policy plan and the schedule for completion of 
the plan . 

The new Terms of Reference for the Grandview-Woodland Plan- 
ning Committee are based on volunteer membership to make it easier 
for interested community people to become involved in the planning 
process, compared to the former Terms of Reference which were 
based on elected membership. Of the community organizations 
encouraged to participate, all have been involved except the West 
Grandview property Owners Association who refuse to participate. 
Major topics covered at the meetings have been: community parti- 
cipation, capital improvements for apartment areas, bus service, 
and area plan policies which have been discussed in detail. 
Considering the stage at which the program is now and the in- 
tended public meetings to consider the draft area plan, it is 
not considered necessary to require any change in the functioning 
of the Planning Committee . 

The draft area policy plan was completed in March after dis- 
cussion with the Planning Committee, and is now being circulated 
among various City departments for comment. Completion of the 
area policy plan entails: (a) soliciting and incorporating com- 
ments from other departments and staff; (b) making the policy plan 
closer to an implementation document; (c) preparing summaries fbr 
the public; and (d) soliciting public input on the plan via 
meetings and newspaper articles. 

The first two tasks will be carried out in June and July 
resulting in a final draft for public comment by September. During 
September the final draft will be interpreted for easy public under- 
standing using brochures, slides etc. In October public meetings 
and meetings with various community groups will be held and their 
comments and opinions summarized in the final report. After further 
consultation with other civic departments, final recommendations 
for the area policy plan will be presented to the Planning and 
Development committee in late 1978 or January 1979. 

RECOMMENDED 

THAT the report of the City Manager dated June 1, 1978 be 
received . 
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COMMUNICATIONS OR PETITIONS 

1, Monday, December 28, 1970 
Holiday _^ 


A request was received from the Municipal and Regional 
Employees' Union for an opportunity to appear before the Council 
in support of an application that Monday, December 28th, be 
declared a holiday for all employees, 

MOVED by Aid, Adams, 

THAT Monday, December 28, 1970, be declared a holiday for 
civic employees, based on a formal resolution to be submitted 
to Council later this day, 

- CARRIED 


2, Christmas Bonus: 

Social Service Recipients 

It was agreed to defer consideration of the communication 
from the Unemployed Citizens Improvement Committee pending the 
hearing of a delegation later this day. 


3 . Civic Elections Results 

(a) MOVED by Aid, Bird, 

THAT the report of the City Clerk advising of the 
following results of the Civic Elections held on Wednesday, 
December 9, 1970, be received for information: (carried) 

"MAYOR 

Having received the highest number of votes, Thomas John 
Campbell is declared Mayor-elect for the years 1971 and 1972, 

ALDERMEN 

Having received the highest number of votes, the following 
are declared Aldermen- elect for the years 1971 and 1972, 

Harry Rankin 

Marianne Elizabeth Linnell 
Brian Kenneth Calder 
Walter Gordon Hardwick 
Arthur Phillips 
Earle Gordon Adams 
Hugh Stuart Bird 
Edward Charles Sweeney 
Ernest James Broome 
Halford David Wilson 

SCHOOL TRUSTEES 

Having received the highest number of votes, the following 
are declared School Trustees-elect for the years 1971 and 
1972, 

Ian Bruce Kelsey 

Eva Viola New 

Olive Johnson 

Fritz Karl Bowers 

Frederick Newton Alexander Rowell 

Sydney Taylor 

John Charles Melvin Scott 

Peter Southcott Bullen 

John Sparrow Stearman 
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3 . Chinatown/Gas town Tree Planting Project 

The Committee considered a report of the City Manager dated 
May 11, 1978 (copy circulated) in which the City Engineer and 
Director of Planning outline the present status of the tree planting 
project in Chinatown/Gas town . 

"On August 23, 1977, Council approved a Planning Department 
request to implement a Canada Works tree planting (300 trees) 
project in China town/Gas town and further approved the use of 
$31,040.00 from Beautif ication Capital as the City's share of 
the project. This project was subsequently submitted to the Fed- 
ederal Employment Program, Canada Works 1977-78 on August 25, 1977. 

After the project was approved by Council, the Engineering 
Department was asked to participate in the implementation of the 
project. A detailed examination of the project at this time by 
the Engineering Department revealed that in addition to being 
underfunded, this project could not use Canada Works labour 
efficiently. Another complication was the late approval of 
another larger tree planting project for Vancouver-King sway which 
resulted in the Park Board being unable to provide adequate super- 
vision for this smaller project. 

It is possible, however, to implement the project at a future 
date. If a decision is made to proceed with the project, tree 
planting can only be carried out in the Spring or Fall and, there- 
fore, it would have to be scheduled accordingly. Canada Works 
Phase III is scheduled to start September 1, 1978. If the Committee 
chooses to proceed with the project, application can be made for 
Canada Works funding to reduce marginally the cost to the City 
of planting these trees . 

The remaining $61,760.00 in Beautif ication Capital has been 
identified as a source of funds for the Pender Street improvement 
project. Therefore, two projects are competing for the same City 
funds. Options for funding the Pender Street project are contained 
in a separate report which will be forthcoming shortly. The Com- 
mittee may feel that the Pender Street project has a higher priority 
and may wish to cancel the tree planting project in order to make 
an additional $31,040.00 available for the street improvement 
project (to a total of $92,800 from Beautif ication Capital)." 

The following options were presented: 

A, Defer the project until the funding for the Pender Street Improvement 
project has been settled, 

B, Cancel the project and return the appropriated funds to Beautif ication 
Capital . 

C, Carry out the project with City and Park Board crews using the $31 040.00 
originally appropriated as the City's share for this project. Approximately 
100 trees could be planted under this option. This reduction in scope 
could be accomplished by either of the following methods: 

(i) Plant only one of the two areas, either Chinatown or 
Gastown; 

(ii) Reduce the number of blocks to be planted in each 
historic area. 
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D. Carry out the original project with City and Park Board 
crews using the remaining $61,760.00 from Beautif ication 
Capital for a total expenditure of $92,8 00, in order to 
plant as many as practical up to 300 trees in both 
Chinatown and Gastown. Application can be made to 
Canada Works Phase III to marginally reduce the cost of 
this option. 

The City Engineer and the Director of Planning recommend 
option C (i) with Chinatown as the area to be planted. The City 
Manager noted that proceeding with the project now will increase 
the Supplementary Capital funding required for the Pender Street 
improvement project. 

Mr. J. Ellis on behalf of the Gastown Historic Area Planning 
Committee noted that the Committee agreed with the recommendation 
that the tree planting carry on in Chinatown for now but would 
like Council to be aware that only 3 blocks of Gastown have any 
planting . 

RECC»1MENDED 

THAT a tree planting project be carried out in Chinatown 
by City and Park Board crews; funding to be the previously 
approved $31,040 from Beautif ication Capital. 

4 . 1981 Census of Canada 

The Committee considered a report of the City Manager dated 
May 25, 1978 (copy circulated) in which the Director of Planning 
advised that the Federal Government's Statistics Act required that 
a census of the Canadian population be taken every five years. 
Preparations are now underway for the next census to be held on 
June 1, 1981. It is to be a full scale census of the kind con- 
ducted every ten years. By comparison, the 1976 census asked a 
limited number of questions. 

Statistics Canada has presented a $100 million budget for the 
proposed census — $70 million to ask the minimum set of questions 
required by the Statistics Act, $30 million for proposed additional 
questions, comparable to the additional questions asked in the 
1971 census. The Federal Cabinet Committee questioned this additional 
expenditure and has asked for further justification from Statistics 
Canada . 

The report fully describes the City's use of census data, 
identified implications of a reduced census content and recommends 
that the City protest any major reduction in the census content. 
The Director of Planning provided a letter for the Mayor to submit 
to the Federal Minister of industry. Trade and Commerce, expressing 
the City's concerns. 

Members of the Committee felt that the Mayor should bring 
this to the attention of the Federation of Canadian Municipalities 
and the Union of B. C. Municipalities. 
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RECOMMENDED 

A. THAT the Mayor on behalf of the City Council submit 
a letter to the Federal Minister of Industry, Trade 
and Commerce, responsible for Statistics Canada, 
opposing a major reduction in the proposed content 
of the 1981 census. 

B. THAT the G.V.R.D. Board, the Union of B.C. Municipali- 
ties and the Federation of Canadian Municipalities 

be informed of City Council's view and be asked to 
consider similar action. 


5. Block 35, Civic Square - North-east corner of Dunsmuir 
and Richards Streets 


Council on October 18, 1977 considered a report of the City 
Manager dated October 14, 1977 (copy circulated) in which the 
Director of Finance, Supervisor of Properties, City Engineer, 
Director of Planning and Director of Legal Services recommend that: 

A. Council approve a Metnorandum of Understanding as an 
interim agreement between the City and B.C. Hydro, and 
authorise the Director of Legal Services to execute the 
document on behalf of the City. 

B. The Director of Finance report back to Council on funding 
alternatives for the construction of the urban open space. 

C. The City Manager be authorized to approve the appointment of 
a Design Consultant on recommendation of, ' . 

and to ass-ist the Director of Planning and City 
Engit.eer; and provide for payment of permit fees - all 
at a cost not exceeding $24,000 with the funds being 
provided from the non-committed balance of the Downtown 
Improvement Reserve. 

The interim agreement would allow for joint development of 
Block 35 for an urban open space or park, a parking garage and a 
B.C. Hydro substation.. The City's consultant was requested to work 
in co-operation with B.C. Hydro and its architect who will be respon- 
sible for construction of the substation and the parking garage. 

Mr. J. Coates, Central Area Planning, advised that the Director 
of Planning would be submitting a report to the city Manager in 
approximately one month but in the interim, Mr. B. Freschi, the 
City's consultant would present his proposals to the Committee a 
report entitled, "A Civic Square/Block 35/Vancouver , dated May 1, 
1978" was circulated to members of the Committee (on file in the 
City Clerk's office). 

Mr. B. Freschi, with the aid of perspective drawings and a 
model presented the proposal for an open, urban park and civic 
square which is sunny, warm and sheltered throughout the year. 
The major elements of the proposal which would achieve this con- 
cept are: 
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A GLASS ROOF to keep off rain, capture otherwise wasted heat generated by 

the B.C. Hydro substation, and yet retain the natural sunny nature of the site. 

TERRACES under Glass to provide for events. 

PLANTING of specially selected trees, plants and flowers to give the park a 
continuing festival of blossoms all concentrated enough to provide a canopy of 
green in contrast to urban harshness. The selection of flowers is greatly enhanced 
by the provision of microclimate conditions under the glass roof. 

A WATER POND to provide an additional setting for special flowering plant material 
such as water lilies, to provide a more reflective, contemplative and personal 
setting, and just as a welcome experience on a warm site in itself. 

THE NEIGHBOURS ! Emphasis of the Cathedral and the Privincial Building as special 
neighbours and the provision through design guidelines, for a strengthening and 
growth of this neighbourhood focus as redevelopment of the adjacent area occurs. 

THE EVENT ; A variety of open spaces within the park to accommodate a range of 
activities from solitary reflection to enjoyment of a large festival or performance. 

SYMMETRY : To recall and reinforce the Cathedral setting, a ceremonial plaza 
at Dunsmuir Street. 

LANDSCAPE STRUCTURE : An alignment of rows of "sentinel" trees acknowledging the 
avenues of Dunsmuir and Richards and integrating the qualities of the site with 
the surrounding urban spaces and sidewalks. 

THE FLOOR : Sandstone to provide a warmth of colour in a traditional urban texture 
and sculpted by everyday use over time . 

With respect to the parking the report notes that on-site 
public parking was one of the original objectives of this project. 
It was assumed that one to two parking levels in between the B.C. 
Hydro substation and the square surface would provide at least 
replacement parking for the existing surface parking lot (98 spaces) , 
and hopefully consolidate parking for the whole of the block (164 
spaces) . 

Introduction of parking into this project has three significant constraints: 

a. Size of public parking structure is reduced by the B.C. Hydro requirements 
for exiting, truck loading, freight elevator, and cooling air ducts. This 
requirement consumes approximately one-third to one-quarter of the site. 

b. To accommodate traffic flow, the desired entry would be on Dunsmuir. Such 
an entry presents a major conflict with the urban park objective to strongly 
relate the Civic Square and the Holy Rosary Cathedral. It would also have 
created a gap in pedestrian interest at sidewalk level. Vrtiile this entry does 
make the most sense for parking garage flow and capacity, and for entry ease 
and visibility. City Engineering agreed to a Richards Street, entry/exit in 
recognition of the urban square objectives. 

c. Due to the unique structural load from the plaza level above, and the unique 
structural organization in the substation below, introduction of parking adds 

a major additional cost through increased complexity of structurally integrating 
the two systems . 

Estimated capital costs for the underground parking structure 
were submitted to the Engineering Department: 


- 1 parking level 

- 1 1/2 parking levels 


$522,100 
$743,200 


cost/stall 
cost/stall 


$5,737 
$6,042 
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On the basis of inefficient layout to accommodate Hydro require- 
ments, the high capital costs and the high operating costs of so 
small a garage, a separate parking structure on City-owned land 
across Richards Street was suggested. The total capital cost of 
such a structure would be $1,192,500 with a cost per stall being 
$4,259. If the underground parking were eliminated B.C. Hydro 
could reduce excavation resulting in suitable cost saving. 

Mr. Freschi stated that underground parking should not be 
included as it would be uneconomic to do so. Negotiations are 
being carried out with B.C. Hydro to obtain a portion of the cost 
of a replacement parking structure in lieu of replacement parking 
stalls beneath the park. The architect also recommended guidelines 
for adjoining developments i.e.. Holy Rosary cathedral. Salvation 
Army and the Marble Arch Hotel. Mr. Freschi noted that B.C. Hydro 
is committed to opening the substation in 1982 and would have to 
excavate and commence construction in a years time. 

Mr. W. Curtis, City Engineer, stated that Council's resolution 
calls for a combined use of Block 35 for park, underground parking 
and substation. There is a legal agreement to provide parking. 
He advised that closure of the lane between Richards and Homer 
is contrary to the Downtown plan. The lanes are required for 
servicing. He favours continuance of the existing lane rather 
than diversion on to Homer Street. He also expressed concern with 
respect to taking 4 feet from Richards Street to provide more trees . 

Mr. R. Spaxman, Director of Planning, advised that the develop- 
ment permit application filed jointly by the architect and B. C. 
Hydro will be considered by the Development Permit Board shortly. 
He noted that this will be the first downtown park created by the 
City. The quality of the park will come from the occasional 4- 
foot widening or narrowing of surrounding streets. He noted that 
this is a special high-quality design that could be ruined if 
too many pressures are oversimplified. 

Mr. A. Ferguson, Properties Division, advised that during 
construction there will be a loss of revenue from the 98 parking 
spaces on site. The 98 spaces plus 66 surface spaces across 
Richards Street generate approximately $65,000 per year for the 
City. 

Some members of the committee felt that the parking should be 
provided in a parking structure across from Block 35. It was sug- 
gested that staff discuss redevelopment possibilities with the 
owners of the Marble Arch Hotel. It was also suggested that perhaps 
there could be a local improvement by-law on special grounds which 
would require surrounding property owners to contribute to the 
costs of the park. 

The Committee congratulated Mr. Freschi on behalf of the 
consultant team for doing an excellent job. 
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RECOMMENDED 

A. THAT the presentation on the design proposal for Block 
3 5 be received. 

B. THAT the City Manager be requested to: 

(i) Keep the Committee informed on discussions with 
B.C. Hydro . 

(ii) Report back on discussions with the owners of the 
Marble Arch Hotel with respect to redevelopment 
possibilities . 

(iii) Report back on the question of negotiating a 
local improvement by-law on special grounds 
requiring the property owners in the area to 
contribute to the costs of the park. 


The meeting adjourned at approximately 3:00 p.m. 


* * * * * 
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A meeting of the Standing Committee of Council on 
Transportation was held on Thursday, June 1, 1978 at 3:30 p.m. 
in Committee Room No. 1, Third Floor, City Hall. 


PRESENT: Alderman Kennedy, Chairman 
Alderman Rankin 
Alderman Bellamy 
Alderman Harcourt 

ABSENT: Alderman Ford 

COMMITTEE CLERK: E. Bowie 


RECOMMENDATION 

1 . B us Stops Fraser-Cambie Bus Route 

This item had been placed on the agenda at the request of 
Alderman Harcourt following complaints received from Mrs. Bartlett. 

Mr. Rudberg, Engineering Dept., was present to speak on this 
matter. It concerned two specific bus stop locations: 

1. Fraser St. between 29th & 30th Avenues where 
commercial vehicles have been parking, and, 

2. Robson & Seymour Sts. where it was suggested that the 
bus stop be moved closer to the Granville Mall. 

Mr. Rudberg stated that several other requests for improvements 

on this particular route had been received and that the Engineering 

Department had the problem under study. 

It was 

RECOMMENDED, 

THAT the verbal report from Mr. Rudberg be received and that 
the Engineering Dept. report back to the Committee on what 
action can be taken to improve conditions on the Fraser- 
Cambie bus route. 

2 . Requested Closure of 23rd Avenue at Tupper School 

The Committee had for consideration a Manager • s Report 
dated April 10, 1978 in which the City Engineer and the Director 
of Planning report on the requested closure of 23rd Avenue at 
Tupper School (copy circulated) . 

Vancouver School Board is requesting that a portion of 
23rd Avenue adjacent to Sir Charles Tupper School be closed to 
provide a safe, traffic-free link between the school and the 
playing field/ track. Should this closure be effected the 
secondary purpose would be to upgrade the school • s playground 
facilities by the addition of tennis courts. 
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Clause No. 2 Continued 

Mr. Rudberg, Engineering Department, spoke to this report 
with the aid of various maps and charts illustrating the present 
closure, the proposed closure and results of surveys taken of 
residents in the area affected by the closure. 

The Tupper Parents' Consultative Committee had canvassed 
the residents who would be directly affected by the closure in 
April, 1976. This survey indicated support for the closure (93%) . 
In December, 1976, a survey was done by the Engineering Department 
within a 1^5 to 2 block radius of the requested closure. Results 
of this survey indicated that the majority of the affected 
residents were opposed to the closure (57%) . In order to present 
an accurate, up-to-date representation of the opinion of affected 
residents, all parties involved in the closure (Vancouver School 
Board, City Planning and Engineering Departments) agreed to 
re-survey the residents. Consequently, in January, 1978 survey 
forms were distributed to a stratified population. The two 
stratifications were: residents immediately affected by the 
closure (those living within a I's to 2 block radius) and residents 
affected to a lesser degree. The results showed that: 

1) 75% of the immediately affected residents (within Ih 
to 2 blocks) responded, and of these, 55% were opposed to 
the closure and 37% were in favour; 

2) 65% of affected residents in the overall surveyed 
area responded, and of these, 52% were in favour of the 
closure and 39% were opposed. 

A number of problems would result from the requested street 
closure and are itemized on page 3 of the attached Manager's 
Report. Mr. Rudberg stated that a problem exists with speeding 
along 23rd Avenue in the area adjacent to the school. Police 
accident records do not indicate a high accident rate in this 
area, and closure of this street would only result in speeding ' 
cars using adjacent streets. The Engineering Department is 
opposed to the closure of this street and is supported in 
this opposition by the Fire Dept. and the Police Dept. 

The Director of Planning suggests that the street be 
closed for a temporary 6 month period (during school session) 
without making changes to the physical form of the street and 
that the closure be accompanied by documentation of the existing 
patterns of use and identified problems in the area and that a 
review at the end of the 6 month period be undertaken to determine 
in a concise way what impact the closure has had. Mr. Rudberg 
pointed out that a temporary closure would measure only traffic 
implications. Other implications are fire access and utility rights 
of way which would still necessitate the same amount of changes 
in the physical form of the street as permanent closure and the 
estimated cost for the physical works needed would be approx. 
$4,000, with approx. $5,000 in staff time to monitor the traffic 
conditions, re-survey the residents and report the results. 
These costs would be lost should the experiment be terminated. 

The following three alternatives were submitted for 
consideration : 

1) That 23rd Avenue adjacent to Tupper School (between) 
Carolina Street and a point approximately 561 ft. west) 
not be closed. 

2) That 23rd Avenue adjacent to Tupper School be closed 
and turned over to the care of the Vancouver School Board 
to connect school buildings and a play space and to develop 
new recreational facilities, and that fire access and utility 
requirements through the redevelopment be worked out to the 

satisfaction of the City Engineer all costs of a permanent 

street closure to be covered by the Vancouver School Board. 
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3) That 23rd Avenue adjacent to Tupper be closed on a 
temporary 6 month trial basis during the school session 
with: 


i) no development change to the existing 
streetscape at this time; 

ii) the temporary closure configuration to be 

subject to the approval of the City Engineer. 
Funds in the amount of $4,000 to be provided 
in the 1978 budget; 

iii) documentation by the City Engineer of existing 

patterns of movement at this location just prior 
to closure, and 

iv) evaluation by the City Engineer, Director of 

Planning and School Board Staff of the observed 
costs and benefits of the closure at the end 
of 6 months for report back to City Council. 


Mrs. Pam Glass from the Vancouver School Board was present 
and participated in discussion of this item as did the following: 
Mr. Killeen, Principal of Tupper School; Mr. Loewn, Principal 
of Livingston School; Mrs. Little, Tupper School Consultative 
Committee; Joan Freisen, Livingston School Consultative Committee; 
Betty Bachman, Riley Park N.I. P. Planning Committee. Also present 
were Arlene Burden, Tupper Staff Council Representative and 
Irwin Suppanz, Students' Council. 

Two residents of the area, Mr. Pataky and Mr. Patterson, 
were present at the meeting and spoke against the closure. 

The Committee, in discussion of this item, stated that while 
they were sympathetic to the concerns of the schools and parents 
in the area for the safety of their children, other matters, such 
as utility access, traffic access and concerns of the residents in 
the immediately affected area must be taken into consideration. 
Several methods of controlling the speed on this section of street 
were put forward and following considerable discussion the Committee 

RECOMMENDED 

THAT the requested closure of 23rd Avenue at Tupper School 
be deferred pending a report from the Engineering Department 
on alternative methods of alleviating the present situation. 


The meeting adjourned at approximately 4:25 p.m. 


* 


* 


* 


* 


* 


* 
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STANDING COMMITTEE OF COUNCIL 
ON FIIJANCL AND ADMINISTRATION 


June 1, 1978 


A meeting of the Standing Committee of Council on Finance 
and Administration was held on Thursday, June 1, 197 8, at 
3:30 p.m., in No. 3 Committee Room, third floor. City Hall. 


PRESENT: 


Alderman Brown (Chairman) 
Alderman Gibson 
Alderman Marzari 
Alderman Puil 


ABSENT : 


Alderman Gerard (Leave of Absence) 


CLERK: 


G. Barden 


RECOMIffiNDATION 


1. 


Vancouver Public Aquarium 
Association - Grant Request 


The Committee considered the attached Manager's report 
dated May 11, 1978, wherein the Director of Finance reported 
on the Vancouver Public Aquarium Association's request for a 
$40,000 grant to partially fund the cost of modifications to 
the existing Aquarium facilities in Stanley Park to comply 
with the National Building Code as ordered by the Fire Marshal. 
The total cost of the work is approximately $75,000 of which 
$35,000 would be funded by the Association if the City approves 
the grant requested. 

Mr. L. Dampier, President, Dr. M. Newman, Director, and 
Mr. D.G. Wood, Business Manager, Vancouver Public Aquarium, 
spoke to their request. They felt that the City should pay one- 
half of the $75,000 since it was due to the City Fire By-law 
renovation work. They felt they could absorb the other one-half 
due to a windfall from the baby whale exhibit last year. They 
added that the only other times they have required financial 
help from the City was due to the two civic strikes when they 
were picketted and lost revenue. 

The Committee noted there are many others in the same 
position of meeting the Fire By-law regulations and the Association's 
financial statements indicate they are in a very sound financial 
position. The Association was given several suggestions of ways 
they might raise the money and following further discussion, it 
was 

RECOMMENDED 

THAT the request for a grant of $40,000 to the Vancouver 
Public Aquarium Association be not approved. 


2. Champlain Heights - Areas E & F 
Budget Report 

The Committee considered the attached Manager's report 
dated May 25, 1978, wherein the Champlain Heights Project 
Manager reported on revised estimates for the 1978 project 
management budget, (administration and consultants) as follows: 
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Civic Elections Results (cont'd ) 

PARK COMMISSIONERS 

Having received the highest number of votes, the following 
are declared Park Commissioners-elect for the years 1971 
and 1972. 

Edward Alastair Sandy Robertson 

George John Puil 

George Wainborn 

Helen Demetra Boyce 

Andy John Livingstone 

Arthur Robert Cowie 

Joseph Edge Malkin" 

- CARRIED 

(b) MOVED by Aid. Phillips, 

THAT the Standing Committee on General Purposes discuss 
at an early date the subject matter of elections, particularly such 
matters as candidates' deposits and sponsorship identification being 
placed on the ballot beside a candidate's name. 

- CARRIED 

4 . Constitutional Hearings 

The Council noted a communication from the Joint Chairman 
of the Special Committee on the Constitution of Canada advising 
hearings will be held in Vancouver on the evening of January 7th 
and all day on the 8th in the matter of constitutional reform. 
The City is invited to present a brief. 

MOVED by Aid. Wilson, 

THAT the Vancouver City Council make a submission to this 
Constitutional Committee and the Deputy Mayor be authorized to 
appoint a committee to prepare such a brief for Council's 
consideration at its meeting on Wednesday, January 6th. 

- CARRIED 

5. Appointment of Deputy Mayor: 
Quarter commencing January, 1971 

MOVED by Aid. Sweeney, 

THAT, pursuant to recommendation by His Worship the Mayor, 
Alderman Calder be appointed Deputy Mayor for the quarter commencing 
January 1, 1971. 

- CARRIED 

6. Council meeting: 
December 29, 1970 

MOVED by Aid. Adams, 

THAT, pursuant to recommendation of His Worship the Mayor, 
the Council meeting scheduled for December 29, 1970, be cancelled, 
on the understanding that His Worship the Mayor will call a 
special meeting of the Council as considered necessary for any 
emergency business. 



- CARRIED 
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Clause No. 2 cont'd 

" Engineering Services 

(1) Streets and Sidewalks 

Last year's streets contract, which covered this 
work, was approximately 15% under our estimated 
prices. This was due to a very competitive 
situation in the paving construction business. 
Also, construction conditions were ideal with a 
minimum of traffic and utility conflicts. This 

resulted in a saving of $115,000. $115,000 

(2) Water Works 

Optimum construction conditions with no service 
connections allowed the Phase 1 water works 
installation to progress very rapidly. This 

resulted in a saving of $42,000. 42,000 

(3) Utilities 

Savings on Hydro and Telephone 10 , 826 

Engineering Services - Surplus $167,826 


Parkway 

(1) Lighting - savings were due to the reduced 
cost of the decorative light fixtures and 
joint trenching with the placement of 
electrical conduit in the trench used for 
the walkway drain tile. These resulted in 


a combined saving of $50,000. 

$ 50, 

000 

Walkway Construction - a less expensive 
material than anticipated in the estimate 
was used (exposed aggregate concrete) . 
Also, the operation was run very efficiently 
with the use of hand controlled power buggies 
as opposed to conventional methods. These 
resulted in a combined saving of $116,000. 

116, 

000 


$166, 

000 

Less : 



Additional Parkway - the above savings will 
allow the unfunded amount of parkway land- 
scaping to be completed. This additional 
work estimated to cost $78,867 and funds 
are now to be reallocated for this work. 

-79, 

000 

Parkway Total Savings 

$ 87, 

000 

Less: Overexpenditure on Parkway 
consultants 

-2, 

761 

Net Parkway Surplus 

$ 84, 

239 

Engineering Services & Parkway Surplus 

$252, 

065 


Administration 

The proposed additional Phase 1 administration 
budget is set out in Table 2. It provides for 
a total budget of $106,066 less $6,074 of 
available funds for a total funding require- 
ment of $99,992. This budget has been reviewed 
by the Budget Review Committee. 

Additional Cost $ 99,992 


cont'd. . . . 
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Report to Council 

Standing Cominittee on Finance 

and Administration, June 1, 19 7 8 (V-3 ) 

Clause No. 2 cont'd 
Consultants 

The proposed additional expenditures for 
Phase 1 consultants are set out in Table 
3. It is proposed to spend an additional 
$63,000 on consultants for Phase 1 in 
1978. However, of this amount $31,575 is 
available from previously approved funds. 
The total additional funding requirement 
in 1978 for consultants is $31,425. 

Additional Cost $ 31,425 

Administration - Additional Cost 131,417 
& Consultants 

Net Surplus $120,648." 

The Committee questioned the amount of additional costs for 
administration and consultants. 

The Project Manager explained that the complexity of the 
project was underestimated. Also, it was not anticipated that 
as much time would have to be spent with developers on planning, 
permits and general construction after the construction started. 
The Regional District did a study on management of the project 
and concluded that it was well within range. A reasonable management 
fee would run at 2% - 7% of capital works. The costs for management 
of this project was approximately half of that. Staff have had to 
work much more extensively with each phase of the development than 
was anticipated. Another factor was a slowdown in the market. 

The City Manager stated that he encouraged the staff to 
give a true picture of the extra costs required and the reasons 
for them. He is completely satisfied that the management of the 
project has been handled in a proper and efficient manner given 
the number of staff available. Also, most of the key personnel 
were not involved in the project initially. 

Following further discussion, it was 

RECOMMENDED 

A. THAT the project management - administration budget for 
1978 as set out in Table 2, be approved with an 
additional funding requirement of $99,992. 

B. THAT the project management - consultants budget for 
1978 as set out in Table 3, be approved with an 
additional funding requirement of $31,425. 

C. THAT the Phase 1 reallocations outlined in the Manager's 
report and set out in the third column of Table 1, be 
approved with the balance of $120,648 being set up in 
unappropriated accounts as detailed above. 


The meeting adjourned at approximately 4:30 p.m. 

FOR COUNCIL ACTION SEE PAGE(S) 
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CITY OF VANCOUVER 

REGULAR COUNCIL IllilETING 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, June 20, 1978, in the Council Chamber, 
commencing at 2:00 p.m. 

PRESENT ; Mayor Volrich 

Aldermen Bellamy, Brown, Ford, Gerard, 
Gibson, Ilarcourt, Kennedy, 
Marzari, Puil and Rankin 

CLERK TO THE COUNCIL; R. Henry 


PRAYER 

The proceedings in the Council Chamber were opened with 
prayer offered by the Civic Chaplain, the Reverend Demetrios 
Partsafas of St. George's Greek Orthodox Church, Vancouver. 


'IN CAMERA' MEETING 

The Council was informed that there were matters to be 
considered 'In Camera' later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Gerard, 

THAT the Minutes of the Regular Council meeting (with the 
exception of the 'In Camera' portion) of June 13, 1978, be 
adopted. 

- CARRIED UNAIIIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Gerard, 
SECONDED by Aid. Bellamy, 

THAT this Council resolve itself into Committee of the 
Whole, Mayor Volrich in the Chair. 

- CARRIED UNANIMOUSLY 


COMMUNICATIONS OR PETITIONS 

1. Arthur Laing Bridge 

Council on May 30, 1978, resolved that it and the Township 
of Richmond seek a meeting with the Minister of Transport to 
discuss the Vancouver City Council's position on certain matters 
including access to the Arthur Laing Bridge. 

In a letter dated June 14, 1978, the Municipal Clerk of the 
Township of Richmond advised that his Council agreed with the 
position of the City of Vancouver and had contacted the Minister 
of Transport to arrange a meeting. As soon as response has 
been received, the Municipal Clerk will contact the City of 
Vancouver on the matter of transit access to the Arthur Laing Bridge. 

MOVED by Aid. Gerard, 

THAT the communication from the Township of Richmond be 
received. 

- CARRIED UNANIMOUSLY 
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2 . P.P. A. - 3653 West 10th Avenue 

In a letter dated June 15, 1978, Mr. I.R. Gordon of Gordon 
Import Autos Limited, requested an opportunity to appear before 
Council on his development permit application to use the property 
at 3655 West 10th Avenue for off-street parking under the 
existing RS-1 zoning. 

The City Clerk advised that a report from the Director of 
Planning on this matter is anticipated for the Council meeting 
on June 27, 1978. 

MOVED by Aid. Rankin, 

THAT the foregoing delegation be heard when the 
report of the Director of Planning is before Council. 

- CARRIED UNANIMOUSLY 


CITY MANAGER'S REPORTS 


A. MANAGER'S GENERAL REPORT 
JUNE 16, 1978 


Works & Utility Matters 
(June 16, 1978) 


Automatic Crossing Protection for 
Main Street & B.N.I. Track (Clause 1) 

MOVED by Aid. Puil, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 


Harbours & Parks Matters 
(June 16, 1973) 


Larwill Park (Clause 1) 

MOVED by Aid. Brown, 

THAT this Clause be received for information. 

- CARRIED UNANIMOUSLY 


Building & Planning Matters 
(June 16, 1978) 


The Council considered this report which contains two 
clauses identified as follows: 

CI. 1: Kitsilano N.I. P. - Relocation of Tenants 

CI. 2: Kitsilano N.I. P. - Copies of NIP Television Programs 

Clauses 1 and 2 


MOVED by Aid. Brown, 

THAT the recommendations 
Clauses 1 and 2 be approved. 


of the City Manager contained in 

- CARRIED UNAI^IMOUSLY 
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CITY MANAGER'S ]<LPORTS (cont'd) 

Property Matters 
(June 16, 1978) 

Lease of Various Properties in The Dick 
Building, 1482-1490 West Broadway and 
2516 Granville Street (Clause 1) 


MOVED by Aid. Gibson, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 


B. Greek Days 1978 

Council had before it for consideration, a Manager's report 
dated June 16, 1978, on Greek Days 1978. During discussion of 
this matter. Corporal Clapp, a member of the Police Department 
staff assigned to Greek Days, answered questions from Council on 
previous Greek Day celebrations, and stated that in the Police 
Department's opinion, it would be preferable to have a number 
of small individual booths selling beer and wine rather than 2 
or 3 large areas with seating accommodation. 

MOVED by Aid. Puil, 

THAT the previously agreed upon conditions be reworded as 
follows : 

"(4) That 'open' food sales be permitted only on sidewalk 

areas fronting businesses that can provide appropriate 
facilities required by the Health Department (toilets, 
hot and cold running water, etc.). 

(9) That approximately 15 small individual booths selling 
beer and wines be permitted under the auspices of the 
Greek Day Committee. Such areas to be properly 
designed, screened, and with defined entrances and 
exits . 

(10) That all alcoholic beverages sold be in soft containers. 

- CARRIED UNANIMOUSLY 
(Alderman Rankin opposed to condition (9) ) . 


C. Proposed Provincial Transit 
Legislation 


For Council action see page 6. 


STANDING COMMITTEE IMPORTS 

I. Report of Standing Committee 
on Finance & Administration, 
June 15, 1978 


Recruitment Procedure and Firefighters 
Entrance Qualifications (Clause 1) 

Before Council this day was a report of the Standing 
Committee on Finance & Administration dated June 15, 1978, on 
recruitment procedure and firefighters entrance qualifications. 
Also before Council was a report of the City Manager dated 
June 19, 1978, putting forward an amendment to recommendation 
'D' of the Committee contained in its report. 


cont'd. 


Regular Council, June 20, 1978 4 

STANDING COMIOTTEE REPORTS (cont'd) 

Report of Standing Committee 
on Finance & Administration, 
June 15, 1978 (cont'd) 

Recruitment Procedure and Firefighters 
Entrance Qualifications (cont'd) 

In addition. Council had before it a letter dated June 19, 
1978, from the B.C. Fire Chiefs' Association stating that it 
supports unanimously the position of Fire Chief Konig that 
high employment standards for applicants for the position of 
firefighter be retained. Attached to the letter was a resolution 
from the Association which resolved that the Association is 
opposed to any modification or compromise relating to the 
physical or academic standards or qualifications presently 
required of each candidate for employment as a firefighter. 

MOVED by Aid. Brown, 

TIIAT recommendation A of the Committee contained in this 
Clause be approved. 

- CARRIED 

(Aldermen Bellamy, Gerard, Kennedy and Puil opposed) 

MOVED by Aid. Brown, 

THAT recommendation B of the Committee contained in this 
Clause be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Brown, 

THAT recommendation C of the Committee contained in this 
Clause be approved. 

- LOST 

(Aldermen Bellamy, Gerard, Gibson, Kennedy, Puil and 
the Mayor opposed) 


At this point, the Council observed a short recess. 


MOVED by Aid. Brown, 

THAT recommendation D of the Committee contained in this 
Clause as amended in the City Manager's report of June 19, 197 8, 
and reading as follows, be approved: 

"D. THAT a report on the study of Firefighters Entrance 
Qualifications and Selection Procedures in the Lower 
Mainland be received by Council in June, 19 79, and a 
decision on height and weight requirements be made 
at that time. 

AND FURTHER THAT in the meantime, the Fire Chief is 
autliorized to train recruits as needed to maintain 
the strength of his department, choosing such 
recruits from the eligibility list that exists on 
June 20th, 1978." 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Brown, 

THAT recommendation E of the Committee contained in this 
Clause be approved. 

(Amended) 

MOVED by Aid. Gibson in amendment, 

THAT recommendation E of the Committee contained in this 
Clause be amended and then approved as follows: 


cont'd. . . . 
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Report of Standing ComraitteG 
on Finance & Administration, 
June 15, 197^ (cont'd) 


Recruitment Procedure and Firefighters 
Entrance Qualifications (cont'd) 


"TliAT Personnel Services, the Fire Department and the 
Equal Employment Opportunity Officer recommend 
a recruitment procedure for firefighter competitions 
which would have the effect of notifying the public 
at large. 

- CARRIED 

(Aldermen Bellamy, Gerard, Kennedy, Puil and the 
Mayor opposed) 

MOVED by Aid. Puil, 

TIIAT the interim entrance qualification for education and 
training be Grade 12 minimum, preferably with experience in 
building trades or work experience with a high degree of 
physical effort. 

(Deferred) 

MOVED by Aid. Gibson, 

THAT the above motion of Alderman Puil be deferred pending 
receipt by Council of the study "Firefighter Entrance gualifi- 
cations and Selection Procedures in the Lower Mainland". 

- CARRIED 

(Aldermen Bellamy, Gerard, Harcourt, Kennedy and 
Puil opposed) 

MOVED by Aid. Puil, 

THAT the following recommendation of the City Manager as 
contained in his report dated June 19,1578, be approved: 

"THAT Council reaffirm its commitment to the strict merit 
principle in hiring, and seek to develop objective job- 
related criteria for the selection of firefighting 
recruits of the highest possible standard." 

(Amended) 

MOVED by Aid. Ford in amendment, 

THAT the words "fair hiring practices and to" be inserted 
after the word "to" in the first line in the above motion. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Marzari in amendment, 

THAT the following be added to the above motion of Alderman 

Puil, 

"and Council review the research design and methodology of 
the study on 'Firefighter Entrance Qualifications and 
Selection Procedures in the Lower Mainland". 

- CARRIED 

(Aldermen Kennedy and Puil opposed) 

The motion as amended and reading as follows, was put and 
CARRIED UNANIMOUSLY: 


cont 'd. 
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Report of Standing Committee 
on Finance & Administration, 
June 15, 1978 (cont'd) 


Recruitment Procedure and Firefighters 
Entrance Qualifications (cont'd) 


"THAT Council reaffirm its commitment to fair hiring 
practices and to the strict merit principle in hiring, 
and see}: to develop objective job-related criteria 
for the selection of firefighting recruits of the 
highest possible standard, and Council review the 
research design and methodology of the study on 
'Firefighter Entrance Qualifications and Selection 
Procedures in the Lower Mainland'." 


The Council recessed at 3:50 p.m., and following an 'In 
Camera' meeting in the Mayor's Office, reconvened in open 
Council at approximately 4:15 p.m. 


CITY MANAGER'S REPORTS (cont'd) 


Proposed Provincial Transit 
Legislation 


The City Engineer, Director of Finance and Associate 
Director - Overall Planning, briefly reviewed their comments 
contained in the City Manager's report dated June 20, 197 8, 
for Council's information. 

MOVED by Aid. Puil, 

THAT recommendations A to I of the City Manager contained 
in his report dated June 20, 1978, be approved. 

- CARRIED UNANIMOUSLY 
(Alderman Harcourt was opposed to recommendation F.) 


DELEGATIONS 

1. Rezoning Application - S/E Corner 
40th Avenue and Dunbar Street 

The City Manager in a report dated June 8, 1978, on a 
rezoning application from Ilr. B. Wong of Wong Brothers Construction 
Limited, to rezone the soutii-east corner of 40th Avenue and Dunbar 
Street from RS-1 One Family Dwelling District to C-2 Commercial 
District, recommended that the rezoning application be not approved. 
In the report, the City Manager also submitted for consideration the 
following recommendation of the Director of Planning: 

"That consideration could be given to a CD-I Comprehensive 
Development rezoning which includes an acceptable detailed 
scheme of development encompassing lands at the south-east 
corner of West 40th Avenue and Dunbar Street which achieves 
a compatible transition from commercial and residential 
uses along the Dunbar Street frontage to the adjoining 
RS-1 One Family Dwelling District." 

Mr. W.A. Street, Solicitor for the applicant, addressed 
Council and reviewed the history of this property and put forward 
reasons why the rezoning request of the applicant should be 
approved. 


cont'd. . . . 
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Rezoning Application - S/E Corner 
4Qth Avenue ii Dunbar Street (cont'd) 

Mr. McCrum, representing residents of the area adjacent to 
the property, spoke against the rezoning, and stated that a 
number of coininercial properties in this area are vacant and 
have been for some time, and requested that the site in question 
be retained as residential. He also requested that Council 
consider enforcing its Standards of Maintenance By-law on this 
property. 

MOVED by Aid. Brown, 

THAT the following recommendation of the City Manager as 
contained in his report dated June 8, 1978, be approved: 

"THAT the rezoning application be not approved." 

- CARRIED 

(Alderman Kennedy opposed) 

MOVED by Aid. Gerard, 

THAT consideration could be given to a CD-I Comprehensive 
Development rezoning which includes an acceptable detailed scheme 
of development encompassing lands at the south-east corner of 
West 4 0th Avenue and Dunbar Street which achieves a compatible 
transition from commercial and residential uses along the Dunbar 
Street frontage to the adjoining RS-1 One Family Dwelling District. 

- LOST 

(Aldermen Bellamy, Brown, Ford, Gibson, Harcourt, 
Marzari, Puil, Rankin and the Mayor opposed) 


2. (a) Additional Staff - Zoning Counter 
(b) Transfer of Property Data to Real 
Estate Board of Greater Vancouver 


Council on June 13, 197b, deferred consideration of a 
Manager's report dated June 9, 1978, on additional staff for 
the Zoning Counter pending a delegation from the Real Estate 
Board of Greater Vancouver. 

Mr. Brian Calder addressed Council and circulated a brief 
putting forward arguments in favour of Council approving 
transfer of zoning data to the Real Estate Board of Greater 
Vancouver. 

The A/Director of Permits and Licenses and the Administrative 
Officer, Permits and Licenses Department, gave reasons why the 
number of telephone enquiries to the Zoning Counter have 
increased to an average of 60 per day. 

Council on February 21, 1978, and again on May 16, 1978, did 
not approve the transfer of zoning data to the Real Estate Board of 
Greater Vancouver. As a result, the City Manager in a report 
dated June 9, 1978, recommended that Council approve the establi- 
shment of a temporary Plan Checking Assistant I position in the 
Department of Permits and Licenses for the remainder of the 
current year to maintain the level of service at the Zoning 
Enquiry Counter. 

MOVED by Aid. Gibson, 

THAT Council reconsider its decision of February 21, 1978, 
and approve, for a one year period, the supplying of zoning 
information to the Real Estate Board of Greater Vancouver, subject 
to an agreement satisfactory to the Law Department regarding the 
use of the data, and that the Real Estate Board be billed for all 
costs related to providing them with this data. 

- CARRIED 

(Aldermen Marzari, Puil and Rankin opposed) 
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DELEGATIONS (cont'd) 

3. Kiv/assa (Proposed Rozoning of 3 Lots 
on the ii/S East Georgia West of Glen 
Drive from RT-3 to M-1) 


Council on April 11, 1978, enacted the amending by-law to 
rezone various properties in the Kiwassa N.I. P. area from II-l 
to RT-3. At the same meeting. Council having heard representation 
previously from the solicitor of a property owner whose lands had 
been rezoned while he was away and unable to attend the earlier 
Public Hearing, resolved that a special Public Hearing be held 
at 2:00 p.m. on a regular Council day for the purpose of rezoning 
Lots 6 and 7, Block 95, D.L. 181 to M-1. 

At a subsequent meeting. Council resolved that the City- 
owned Lot 8, Block 95, D.L. 181 be included in the application to 
rezone Lots 6 and 7, Block 95, D.L. 181, and that the status of 
this lot be considered at the Public Hearing on this rezoning 
application. 

In a memo dated June 13, 1978, the Director of Planning 
requested that Council amend its motion of April 11, 1978, by 
deleting the specification that a Public Hearing be held "at 
2:00 p.m. on a regular Council day". He further stated that, 
in his opinion, it is important that this Public Hearing be held 
in the community and be scheduled for September to avoid the 
summer months when many families are away on vacation. 

Mr. S.J. Robinson, representing the applicant, addressed 
Council and requested that the Public Hearing on the lots in 
question be scheduled for as early a date as possible and that 
the Hearing be held at 2:00 p.m. on a regular Council day. 

MOVED by Aid. Harcourt, 

THAT a Public Hearing be held on July 11, 19 78, for the 
purpose of considering rezoning Lots 6, 7 and 8, Block 95, 
D.L. 181 from RT-3 to M-1. 

- CARRIED 

(Aldearmen Brown, Gerard, Marzari and the Mayor opposed) 

MOVED by Aid. Harcourt, 

THAT this Public Hearing be held following the Court of 
Revision scheduled for 2:00 p.m. on July 11, 1978, in the 
Council Chamber. 

- LOST 

(Aldermen Bellamy, Brown, Ford, Gibson, Harcourt, 
Marzari, Rankin and the Mayor opposed) 

MOVED by Aid. Brown, 

THAT the Public Hearing on Lots 6, 7 and 8, Block 95, 
D.L. 181 scheduled for July 11, 1978, be held at 7:30 p.m., 
in the Council Chamber, and Council's resolution of April 11, 
1978, be amended accordingly. 

- CARRIED UNAl^IMOUSLY 


4. Lending of Money by Canadian 

Banks to Government and Agencies 
in South Africa 


Council on June 13, 1978, agreed to hear a representation 
from the Stop Bank Loans to South Africa Committee on a motion 
by Alderman Rankin on lending of money by Canadian banks to 
Government and Agencies in South Africa. 

Mr. Zayied Gamiet, of the B.C. Conference, United Church 
of Canada, addressed Council setting forth arguments why Council 
should resolve to terminate its banking relationships with any 
banks involved in making loans or investments which supports the 
South African Government or its agencies. 

cont • d. . . . 
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COMMUNICATIONS OR PETITIONS (cont'd ) 

7 . Inaugural Council 

His Worship the Mayor submitted a communication recommending 
the Council meeting scheduled for Wednesday, January 6, 1971, be 
held as the last regular meeting of the 1970 Council and the 
1971 Inaugural Council meeting take place on Tuesday, January 12, 
1971, at 4:00 p.m. 
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MOVED by Aid. Phillips, 

THAT the foregoing proposal of His Worship the Mayor be 
approved ; 

FURTHER THAT a regular Council meeting be held on Tuesday, 
January 12, 1971, commencing at 9:30 A.M. to deal with regular 
Council business. 


- CARRIED 


8. Christmas Closing: 

Museums and Planetarium 


The Council considered a recommendation from the Greater 

Vancouver Civic Museum and Planetarium Board that the museums 

and planetarium complex close Christmas Eve, Christmas Day and 
New Year 's Eve. 


MOVED by Aid. Broome, 

THAT the communication be received and the recommendation 
approved . 

- CARRIED 


BOARD OF ADMINISTRATION AND OTHER REPORTS 


A . General Report, December 11, 1970 

Works and Utility Matters 

Proposed New Refuse By-law and 
Schedule of Rates (Clause 7) 


MOVED by Aid. Phillips, 

THAT the recommendations in this clause be approved and, 
with respect to proposal I, regarding establishing a policy for 
special or unscheduled collection charges, proposal (i) be 
adopted . 

- CARRIED 


In considering this clause several motions were dealt with 
as follows: 


RECOMMENDATION II 


MOVED by Aid. Linnell, 

THAT this proposal be referred to the Administrative Analyst 
for report. 

- LOST 


RECOMMENDATION IV 

MOVED by Aid. Adams, 

THAT the system of permitting customers a choice of either 
having a charge account or paying cash to the driver when having 
extra refuse removed be not approved but the present charge 
system continued. 

- LOST 


MOVED by Aid. Broome, 

THAT the recommendation in this clause be referred to the 
Administrative Analyst for further investigation and report back 
to Council in respect of a ticketing system. 


- LOST 
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DELEGATIONS (cont'd) 

Lending of Money by Canadian Banks 
to Government and Agencies in 
South Africa (cont'd) 


A representative of the Anglican Church of Canada also 
addressed Council in support of Alderman Rankin's motion. 

Also before Council was a report of the City Manager dated 
June 20, 1978, on the City's banking relationships with any bank 
that is involved in investments in South Africa. In the report, 
the Director of Finance recommended, and the City Manager 
concurred, that no precipitate action be taken with respect to 
any of the banks, but that they be invited to respond to the 
points raised in the motion. 

(At this point in the meeting. Alderman Kennedy aridr—the-^ 
Mayor left and Alderman Puil assumed the Chair.) 

MOVED by Aid. Gerard, 

THAT debate on Alderman Rankin's motion on lending of money 
by Canadian banks to Government and Agencies in South Africa, be 
deferred to 7:30 p.m., this evening. 

- CARRIED UNANIMOUSLY 


The Council recessed at approximately 6:25 p.m. to 
reconvene at 7:30 p.m. 


The Council reconvened at 7:30 p.m., with Mayor Volrich in 
the Chair and the following members present: 

PRESENT : Mayor Volrich 

Aldermen Bellamy, Brown, Ford, Gerard, 
Gibson, Harcourt, Kennedy, 
Puil and Rankin 

ABSENT: Alderman Marzari 

CLERK TO THE COUNCIL: M. Kinsella 


DELEGATIONS (cont'd) 

Lending of Money by Canadian Banks 
to Government and Agencies in 
South Africa (cont'd) 


As agreed earlier. Council debated the motion of Alderman 
Rankin on lending of money by Canadian banks to Government and 
agencies in South Africa. 

The Mayor referred to a telegram received earlier this day 
from the Executive Secretary of the B.C. Conference Vancouver 
of the United Church of Canada, urging Council's support to 
persuade Canadian banks to halt loans to South Africa's Government 
or its agencies. 


cont 'd. 
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Lending of Money by Canadian Banks 
to Government and Agencies in 
South Africa (cont'd) 


MOVED by Aid. Rankin, 

SECONDED by Aid. Brown, 

THAT WHEREAS the white minority government in South Africa 
tlirough its system of apartheid, continues to deny all basic 
human rights to the majority black population of that country, 
and in carrying out this racist program of apartheid has: 

(1) denied to all but the white minority the franchise 
and other political rights 

(2) claimed exclusive ownership of 86.3% of South Africa's 
territory, and further has emJoarked on a program of 
deporting some 6 million persons under its Bantustan 
policy to barren reservations 

(3) maintained an economic system in which the per capita 
income of blacks is approximately 10% that of whites 

(4) continued to apply repressive and discretionary laws 
which prevent African workers from organizing to 
defend their basic interests 

(5) been responsible for the detention without charges, 
torture, and killing of political prisoners, as well 
as the massacre of hundreds of school children; 

AND WHEREAS this racist system of apartheid rests upon a 
foundation of direct financial loans and investments, and since 
5 Canadian chartered banks (the Bank of Commerce, Royal Bank, 
Bank of Nova Scotia, Toronto Dominion Bank, Bank of Montreal) 
continue to support this racist regime through their participation 
in international consortia to lend money to the South African 
government and its agencies; 

AND WHEREAS it is the responsibility of municipal officials 
entrusted with public funds to govern these funds in a responsible 
manner, and to ensure that these funds are invested in ways that 
would directly benefit the citizens of the city, and which, if 
invested either directly or indirectly outside of the city, would 
not go in any way to support such an inhuman and oppressive 
system as apartheid; 

THEREFORE BE IT RESOLVED THAT the City Council of Vancouver 
investigate and commence taking those steps necessary to phase 
out its dealings with any bank which continues to participate in 
loans to the government and agencies of South Africa, and that 
the Council make these intentions known to the bank; 

AI^D FURTHER THAT the Council encourage the Aldermen who may 
have accounts with these major banks to question their banks on 
their investment policies, and to support the national and 
international actions against bank loans to South Africa in 
whatever way possible. 

- LOST 

As requested by Council, separate votes were taken as 
follows: 

MOVED by Aid. Rankin, 
SECONDED by Aid. Brown, 

THAT the City Council of Vancouver investigate and commence 
taking those steps necessary to phase out its dealing with any 
bank which continues to participate in loans to the government 
and agencies of South Africa, and that the Council make these 
intentions known to the bank. 

- LOST 

(Aldermen Bellamy, Brown, Ford, Gerard, Gibson, Kennedy, 
Puil and the Mayor opposed) 

cont'd. . . . 
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DELEGATIONS (cont'd) 

Lending of Honey by Canadian Banlcs 
to Government and Agencies in 
South Africa (cont'd) 


MOVED by Aid. Rankin, 
SECONDED by Aid. Brown, 

THAT the Council encourage the Aldermen who may have accounts 
with these major banks to question their banks on their investment 
policies, and to support the national and international actions 
against bank loans to South Africa in whatever way possible. 

- LOST 

(Aldermen Bellamy, Gerard, Gibson, Kennedy, Puil and 
the Mayor opposed) 

MOVED by Aid. Ford, 

THAT Council take no precipitate action with respect to 
any of the banks, but that they be invited to respond to the 
points raised in the motion. 

- LOST 

(Aldermen Bellamy, Brown, Gerard, Kennedy, Puil and 
the Mayor opposed) 


5 . Regulation of Shopping Hours 

Council had before it a Manager's report dated March 23, 
1978, in which the Director of Permits and Licenses reviewed 
briefly the various legislation governing store closing hours, 
outlined recent experience with shopping hours on statutory 
holidays, and problems and inconsistencies in the Shoos 
Closing By-law and advanced possible Charter amendments and 
by-law changes. 

In the report, the Director of Permits and Licenses submitted 
for consideration a selection of one of the following options: 

no control of shops closing 

control by type of shop on statutory holidays or 
control by location of shop 

retention of the present approach to control shops 
closing hours with the elimination of some inequities. 

He recommended that the Director of Legal Services be instructed 
to prepare a by-law amendment to: 

(a) require stores that may be open after hours, (such as 
drug stores) which sell items other than those listed 
in the definition, to have items listed in Section 4 
screened-off at closing time on Monday, Tuesday, 
Wednesday and Saturday, by some type of wall and no 
longer be on display or available for sale. 

(b) create a new category known as 'Souvenir Shop' which 
would be exempt from the closing hours for the sale 
of Canadian artifacts, curios, souvenirs, mementos, 
art and having a floor area not exceeding 1,200 sq. ft. 
nor more than 2 employees. 

The A/Chief License Inspector, Mr. Ken Armstrong, with the 
aid of posters, provided a brief report reference on the 
regulation of shopping hours, pointing out that the Lord's Day 
Act, which is under the jurisdiction of the Provincial Attorney- 
General, is not enforced and the Province recently declined to 
grant a Charter amendment to the City giving the City 
control over the Lord's Day Act. 

cont ' d. . . . 
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DELEGATIONS (cont'd) 

Regulation of Shopping Hours 
(cont 'd) 


The Mayor called for speakers and the following represen- 
tations were heard: 

Mr. Douglas Jung, on behalf of the 241-meraber Lower Mainland 
Independent Grocers' Association, read from a brief, copies 
of which were circulated to Council, stating that the 
Association is opposed to wide open shopping, and supports 
the recommendation of the Director of Permits and Licenses 
contained in the Manager's report. 

Mr. H.T.D. Tanner for the Downtown Business Association, 
stated his Association has no position on shopping hours 
at the present time but has commissioned a consultant to 
survey the public. Results of this survey should be 
available in July and he suggested Council defer any 
changes in shopping regulations until the survey has been 
concluded. 

The following speakers urged that there be no controls on 
shopping hours, particularly in the Gastown area: 

Mr. John Nicoll, Gastown Historic Area Planning Comraittee 
(brief filed) 

Mr. Allan Achilles, Gastown Historic Area Co-ordinating 
Committee 

Mr. Ray Saunders, Gastown Merchants' Association 
Mr. L. Frisby, Gastown Restaurateurs 
Mr. Humphrey Killam, Townsite Committee. 

The following speakers were opposed to any extension to the 
current shopping hours: 

Mrs. W.A. Gillon, Vancouver Council of Women (brief filed) 

Miss Rose Bancroft, Woodwards (Downtown) Staff Advisory 
Council (brief previously circulated) 

Mr. Wm. Yee, Chinese Cultural Centre 

Mr. J.K. Thornton, Kerrisdale and District Commercial 
Association 

Mr. G. Anderson 

Mr. A. Sharma, Canadian East Indian Merchants' Association 
(brief previously circulated. 

Rev. R. Redman, Council of Churches, advised that the 
Council of Churches is deeply concerned over the opening 
of some stores on Sundays in defiance of Federal law which 
was enacted to provide the working man with a respite from 
toil. He asked Council to consider withdrawing the 
business licenses of premises which open on Sundays 
unnecessarily and suggested the Police prosecute violaters 
of the Lord's Day Act. 

Mr. R.D. IJewcombe, President, Retail Merchants' Association, 
referred to his brief previously circulated, opposing any 
extension in the existing shopping hours and urging Council 
to mal:e representations to the Provincial Government to 
control shopping on Sundays and statutory holidays. 


cont'd. 
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DELEGATIOHG (cont'd) 

Regulation of Shopping Hours 
(cont'd) 


During the hearing of the foregoing delegations, a short 
recess was observed. 

MOVED by Aid. Harcourt, 

THAT consideration of the Manager's report dated March 23, 
1978, on the regulation of shopping hours, be deferred. 

- CARRIED UNAi^JIMOUSLY 

The Mayor indicated Council would consider the Manager's 
report in the near future and, in the meantime, he would endeavour 
to obtain the results of the Downtown Business Association's 
consumer survey for Council's information. 


C0MI4ITTEE OF THE WHOLE 

MOVED by Aid. Puil, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Puil, 
SECONDED by Aid. Gibson, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


BY-LAWS 


1. BY-LAW TO AMEND BY-LAW NO. 3614, 
BEING THE LOCAL IMPROVEIIENT 
PROCEDURE BY-LAW 


MOVED by Aid. Brown, 
SECONDED by Aid. Rankin, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Brown, 
SECONDED by Aid. Rankin, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 


- CARRIED UNAiaHOUSLY 
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BY-LAWS (cont'd) 

2. BY-LAW TO AJIEND BY-LAW NO. 4444, 
BEING A BY-LAW TO PROVIDE FOR THE 
ANNUAL INDEMl^IITY OF THE MAYOR AND 
THE ALLOWANCE PAYABLE TO THE 
DEPUTY IIAYOR WHILE HOLDING OFFICE 


3. BY-LAW TO AMEND BY-LAW NO. 4445, 
BEING A BY-LAW TO FIX THE AMOUNT 
TO BE PAID ANNUALLY TO TItE ALDERMEN 
OF THE CITY 


MOVED by Aid. Harcourt, 
SECONDED by Aid. Puil, 

THAT consideration of these By-laws be deferred to the 
next full meeting of Council. 

- CARRIED UlvIAl^IIMOUSLY 


MOTIONS 

A. Allocation of Land for Lane Purposes 
(SIO* of Lot 7, Subdivision "D" , 
Block 156, PL 264A, Plan 616 & 1771) 

MOVED by Aid. Ford, 
SECONDED by Aid. Puil, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver , for lane purposes, the following described lands: 

South 10 feet of Lot 7 of Subdivision "D", Block 156, 
District Lot 264A, Plan 616 and 1771; 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes, and declared to form and constitute portions of 
lane. 

- CARRIED UNAInIIMOUSLY 

B. Allocation of Land for Lane Purposes 
(NIO' of Lot 17, Subdivision "D" , 
Block 156, DL 264A, Plan 616 & 1771) 

MOVED by Aid. Ford, 
SECONDED by Aid. Puil, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for lane purposes, the following described lands: 

North 10 feet of Lot 17, Subdivision "D" , Block 156, 
District Lot 264A, Plan 616 and 1771; 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes, and declared to form and constitute portions of 
lane. 

- CARRIED UNAInIIMOUSLY 
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ENgUIRIES AND OTllI^R MATTERS 

Alderman Bellamy - referred to an article in Dick 

Piano Museum MacLean's Guide indicating that 

the Piano Museum at West 17th 
Avenue and Dunbar will be moving 
to South Carolina in July because 
the owners are unable to locate 
suitable accommodation in 
Vancouver. 

The Mayor suggested that Alderman 
Bellamy meet with him to discuss 
this matter. 


The Council adjourned at approximately 9:35 p.m. 


The foregoing are Minutes of the Regular Council Meeting 
of June 20, 1978, adopted on Jun/]27, 1978. 
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(WORKS: Al - 1 


WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 


RECOMMENDATION 

1 . Automatic Crossing Protection for Main Street and B.N.I. Track 
The City Engineer reports as follows: 

"The Burlington Northern Railway track crosses Main Street at grade north of 
First Avenue. Train movements are presently flagged across the street by a 
member of the train crew. However, it is felt that this method is inadequate 
for present day traffic volumes and that automatic crossing protection is re- 
quired to ensure safety of the public. Such protection was recently ordered 
by the Canadian Transport Commission for a crossing that has a much lower 
traffic count on the same track just west of Main Street. This protection 
is now installed. 

It is estimated that the automatic crossing protection for Main Street will 
cost $50 000. Of this amount, the City may be asked to contribute up to 
12%% of the cost or $6 250. As the work would not be completed until next 
year, this sum could be included in the 1979 annual signal program submission. 

I recommend that: 

(a) the Director of Legal Services be instructed to apply to the Canadian 
Transport Commission for an order requiring the Burlington Northern 
Railway to install automatic crossing protection at Main Street. 

(b) funds in the amount of $6 250 be included in the 1979 annual signal 
program submission." 

The City Manager RECOMMENDS that the foregoing recommendation of the City 
Engineer be approved . 

* * * * 


FOR COUNCIL ACTION SEE PA6E(S) ...SSi 
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(HARBOURS: A3-1) 


HARBOURS & PARKS MATTERS 


INFO RJ^IAT ION 

1 . Larv/ill Park 

The Director of Legal Services reports as follows: 

" I have been asked by the City Manager to comment on the resolution 
of the Parks Board which was forwarded to Council by the Chairman 
of the Board in a letter to Council dated June 7th. 

The fact of the matter is that the lease of Larwill Park to the 
Hydro was for ten years from the 1st day of January, 1969, with a 
right of renewal for a further ten-year period. In accordance 
with the terms of the lease. Hydro, on May 4, 1978 exercised its 
option to renew the lease for a further ten-year period. From a 
legal point of view, therefore. Hydro have the right to occupy 
this parcel until January 1st, 1989 without any further negotiations, 
nor is there any provision for cancellation. 

In light of the foregoing, I discussed this resolution with the 
Superintendent of the Board of Parks and Recreation and he advised 
that notwithstanding the legalities, the Board is most anxious 
that the bus depot be re-located and the site returned to park 


The City Manager submits the foregoing report of the Director of 
Legal Services for Council's information. 


use. 
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BUILDING AND PLANNING MATTERS 

RECOMMENDATION: 


1. Kitsilano N.I. P. - Relocation of Tenants 
I he Director of Planning reports as follows: 

"On January 10, 1978 City Council approved the sale of lots 28 to 31, Block 216, 
DL 526 to Nasaika Housing Cooperative to develop with a new co-op housing project. 
These properties were originally purchased by the City using Kitsilano N.I. P. funds. 

An integral feature of NIP is that any persons forced to move from their homes as a 
result of NIP activity should be given financial assistance in finding and moving 
to their new homes. In the Kitsilano NIP Concept Plan, $10,000 was set aside to 
provide relocation assistance. 

As a result of the Nasaika development, four small houses containing 6 suites have 
been demolished. The tenants in these houses were given their eviction notices 
on December 28, 1977. Under the Landlord-Tenant Act, the displaced tenants have 
the right to submit bills for amounts of up to $300 for moving expenses, which 
the landlord must then pay. To date, bills have been received from two of the 
tenants for their moving expenses, for a total cost of $289.50. An account, using 
all or a portion of the money set aside for relocation costs needs to be established 
l)(.'foro those! bill', can ho paid. 

On March 21, 1978 City Council approved the expenditure of up to $48,295.55 for 
further NIP projects in Kitsilano. This was to have used up all the remaining 
unallocated NIP funds from the Kitsilano NIP budget, plus an additional $9,053 of 
100% City funds which was taken from the balance of the funds received from the 
sale of the Nasaika housing site. However, it has since been discovered that 
$10,000 for relocation and $3,367 for the purchase of land had been set aside as 
unallocated NIP funds. 



As there are only three properties remaining which were purchased 
with NIP funds, it is estimated that the present and future costs 
of relocating tenants displaced through NIP activity in Kitsilano 
will not be nearly as high as had been previously anticipated. 
In order to take advantage of senior governments* contribution to 
NIP, it is proposed the portion of the projects approved on 
March 21, 1978 ($9,053) which was to be paid for with 100% City 
funds from the proceeds of the land sale, now be paid for out of the 
cost-sharod unallocated NIP funds set aside for relocation and land 
purchases, with the balance of the unallocated NIP funds ($4,314) 
being placed in an account against which relocation costs can be 
charged. 


In summary, the proposal is as follows 
Existing unappropriated NIP funds 

TOTAL 

Transfer cost shared NIP funds to 
replace 100% City funds allocated 
for NIP projects 21/3/78 

Balance remaining for Relocation 
account 


$10,000 (Relocation) 
3,367 (Land purchase) 

$13,367 


9,053 


$ 4,314 


Central Mortgage & Housing and the Province have been advised 
of these proposals and concur with the recommendations of this 
report . 

Therefore, the Director of Planning recommends: 

A. That Council approve the appropriation of up to $4,314 from the 
Kitsilano Relocation Account (89 4-9009) to pay relocation 
expenses of tenants displaced through NIP activity in Kitsilano. 


Cont'd 


'-^^■^ 36/ 

Regular Council, December 15, 1970 5 

BOARD OF ADMIMISTRATION AND OTHER REPORTS (cont'd ) 

Works and Utility matters (cont'd ) 

Tender; Precast Grave Liners (Clause 9 ) 

The Board of Administration submitted a report of the 
officials in respect of tenders for precast grave liners. The 
low bid was submitted by Thunderbird Precasting Ltd. at a total 
estimated cost of $31,644.00, plus 5% Provincial Sales Tax, for 
goods made by non-union labour. 

MOVED by Aid. Broome, 

THAT the low bid of Thunderbird Precasting Ltd., at a total 
estimated cost of $31,644.00, plus 5% Provincial Sales Tax be 
accepted, subject to contract satisfactory to the Corporation 
Counsel . 

- CARRIED 

Use of Sound Truck in Parade: 

Jewish Festival of Chanukah (Clause 12 ) 

The Board of Administration submitted a report of the City 
Engineer advising the Ichud Habonim organization is asking 
permission to use a sound truck on December 23rd to broadcast 
Israeli music in company with the annual torch light parade 
from Oak Street and 27th Avenue to Oak Street and 41st Avenue 
at 7:30 p.m. The parade has been approved by the Police and 
Fire Departments. 

MOVED by Aid. Adams, 

THAT permission be granted for use of the sound truck 
as requested. 

- CARRIED 

Balance of Works and Utility Matters 

MOVED by Aid. Linnell, 

THAT Clauses 1 to 6 inclusive, 8, 10 and 11 of the report 
of the Board of Administration (Works and Utility matters), dated 
December 11, 1970, be adopted. 

- CARRIED 

Social Service and Health Matters 

Hazard: Unsolicited Samples (Clause 2) 

The Board of Administration submitted a report of the Medical 
Health Officer, the Corporation Counsel and the Director of 
Permits and Licenses as a result of a letter from Mrs. G. Hollinger 
in the matter of unsolicited samples placed at doors of residences. 
In referring to the matter generally the officials indicate the 
difficulty in controlling the problem and that the City has no legal 
jurisdiction with regard to samples delivered through the mail. 
In the matter of samples delivered by hand, an amendment could 
be made to the License By-law. 

MOVED by Aid. Adams, 

THAT no further action be taken on this matter. 

- CARRIED 

Balance of Social Service and Health Matters 

MOVED by Aid. Bird, 

THAT, in respect of report of the Board of Administration 
(Social Service and Health matters), dated December 11, 1970, 
Clause 1 be adopted and Clauses 3 and 4 received for information. 


- CARRIED 
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Clause 1 Cont'd 

Cost would be shared as follows: 

CMHC $2,157.00 (50%) 

Province $1,078.50 (25%) 

City $1,078.50 (25%) 

B. That Council approve the appropriation of cost-shared 

$9,053 ($5,686 from the Kitsilano Relocation Account 894-9009, 

and $3,367 from the Kitsilano Land Purchase account 894-9008) 

to replace the non-cost shared funds (previously provided 

from the proceeds of the sale of the Nasaika housing site - Account 

811/703) used to pay for the Kitsilano NIP projects approved on 

March 21, 1978. 

Costs would be shared as follows: 

CMHC $4,527 (50%) 

Province $2,263 (25%) 

City $2,263 (25%) . " 


The City Manager RECOMMENDS that the foregoing recommendations 
of the Director of Planning be approved. 


2. Kitsilano N.I. P. - Copies of NIP Television 
Programs 

The Director of Planning reports as follows: 

"A series of four television programs on the Kitsilano Neighbourhood 
Improvement Program have been prepared by Cable 10 Television, with 
the assistance of the Kitsilano Citizens Planning Committee and many 
others involved in the planning and implementation of the Kitsilano 
NIP projects. These programs were prepared between November 19 77 
and April 1978. They have been shown on four consecutive Sundays 
(May 7-28, 1978) on the Cable 10 network. There may be a repeat 
showing later this year. 

The programs were prepared for several reasons: 

1. To inform the community (and the City as a whole) how the $1.2 
million in N.I. P. funds was spent in Kitsilano. 

2. To explain the decision-making process used to allocate the funds 
which involved the co-operative efforts of the Kitsilano community, 
civic staff and City Council. 

3. To produce a permanent and complete record of N.I. P. activities 
in Kitsilano for historical purposes and which could be used 
educating participants in future N.I. P. -type programs in other 
parts of the City. 

The Planning Department and the Kitsilano Planning Committee believe 
that it is appropriate for the N.I. P. program to purchase a permanent 
copy of the Cable 10 programs, noting that Cable 10 has no provision 
for keeping tapes which have been aired, and in fact quite often erase 
and reuse the tapes. The Kitsilano Citizens Committee has expressed 
a desire to have the set of tapes kept at the Kitsilano Neighbourhood 
House. The Planning Department, however, feel that a more central 
location, such as the Planning Department Library would be a logical 
place, making the tapes easily available to anyone throughout the City. 


Cont'd . 
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(BUILDING: A-4 - 3) 


Clause 2 Cont'd 

The Cable 10 staff have produced the programs free of charge and have 
also offered to transcribe the copies free of charge. However, Cable 
10 cannot supply the video tape needed to make the copies, consequently 
it will have to be purchased separately, before copies can be made. 
The cost estimate (details attached as Appendix A) of $180.00 for the 
required tapes, was submitted by the Video Taoe Co-op. Cable 10 
advises that this Co-op provides this type of tape at the lowest 
possible price. 

The Kitsilano Citizens Committee has recommended that sufficient 
funds ($180) be approved to purchase video tape to make a copy of 
the programs. 

C.M.H.C. and the Province have been informed of this project and 
concur in the expenditure of N.I. P. funds for this purpose. 

There are no funds remaining in the Kitsilano Implementation Administrat- 
ion budget. There is, however, a small amount of funds which has been 
received as rents from the N.I. P. Housing sites, some of which could be 
used for this project. 

Therefore, the Director of Planning recommends: 

That City Council approve the appropriation of up to $180.00 
(One Hundred and Eighty Dollars) from the Kitsilano Neighbourhood 
Improvement Program budget (Social Housing Category) to purchase 
one copy of the four television programs on the Kitsilano N.I. P. 
produced by Cable 10, to be placed in the City Planning Department 
Library . 


Costs would be shared as follows : 

CMHC $ 90.00 (50%) 

Province $ 45.00 (25%) 

City $ 45.00 (25%) 


The City Manager RECOMMENDS that the recommendation of the Director 
of Planning be approved. 


TOTAL 


$180 .00 . 


II 
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MANAGER'S REPORT, JUNE 16, 1978 (PROPERTIES: A9 - 1) 


PROPERTY MATTERS 


RECOMMENDATION 

1. Lease of various properties in The Dick Building, 

1482 - 1490 West Broadway and 2516 Granville Street 

The Supervisor of Properties reports as follows: 

"Council on January 27, 1976 authorized the Supervisor 
of Properties to offer leases to the individual tenants 
of Lots 1 and 2, Block 351, D.L. 526, known as 1482 - 
1490 West Broadway and 2516 Granville Street. 

The following leases are expiring or are subject to rent 
review: 

a) Lessee - Reginald Richards Corney 
Leased Area - 2516 Granville Street 

Term - 10 years from January 1, 1976 (Rental Review) 
Existing Rent - $3,768.00 per annum 
Proposed Rent - $4,872.00 per annum 

b) Lessee - Dr. P. Seifert 

Leased Area - Room 3, 1490 West Broadway 
Term - Lease expires June 30, 1978 
New Term - 2 years from July 1, 1978 
Existing Rent - $1,656.00 per annum 
Proposed Rent - $1,800.00 per annum. 

The Supervisor of Properties recommends that the rent 
for 2516 Granville Street be increased to $4,872.00 as 
of July 1, 1978 and that a new lease be granted for 
Room 3, 1490 West Broadway from July 1, 1978 at a rent 
of $1,800.00 per annum; the terms and conditions to be 
satisfactory to the Director of Legal Services." 

The City Manager RECOMMENDS that the foregoing recommendation 
of the Supervisor of Properties be approved. 


FOR COUNCIL ACTION SEE PAGE(S) ..5..S2i- 


"DISTRIBUTED MONDAY . 

MANAGER'S REPORT D 

DATE June 16. 1978 

TO: VANCOUVER CITY COUNCIL 

SUBJECT: Greek Days 1978 

CLASSIFICATION: CONSIDERATION 

The City Engineer reports as follows : 

"On June 13, 1978 City Council adopted the City Manager's recommendation as 
follows: 

'It is recoimnended that Council approve the street closure of 
West Broadway on June 25, 1978 under the conditions described 
above to facilitate the Greek Day Festival.' 

The report leading to this recommendation contained 25 clauses of conditions 
which had been established in discussions between the Greek Day representatives 
and the FEST Committee of the City of Vancouver. 


On June 15, 1978, Mr. A. Pappas, President of the Greek Day Association, con- 
tacted the City Manager and advised that three of the conditions were not exactly 
as they had understood them. Accordingly, a meeting was held with the Greek 
Committee and representatives of Provincial and Civic areas of jurisdiction in 
the afternoon of June 15, 1978. The conditions discussed were as follows: 


4. That 'open' food sales be permitted only on sidewalk areas 
fronting restaurants and cafes preparing such food. 

9. That only a few 'Beer Garden' operations be permitted under 
the auspices of the Greek Day Committee. Such areas to be 
properly designed, screened and with defined entrances and 
exits . 

10. That all alcoholic beverages sold in beer garden locations be 
in soft containers; further that seating be provided and only 
seated customers served. 

These areas primarily concern the Provincial Liquor Administration Branch, the 
Police Department and the Health Department. The outcome of the meeting was that 
these officials were prepared to reword these conditions as follows: 

4. That 'open' food sales be permitted only on sidewalk areas 
fronting businesses that can provide appropriate facilities 
required by the Health Department (toilets, hot and cold running 
water, etc.). 

9. That approximately 15 small individual booths selling beer and 
wines be permitted imder the auspices of the Greek Day Committee. 
Such areas to be properly designed, screened, and with defined 
entrances and exits. 

10. That all alcoholic beverages sold be in soft containers. 

The changes in the above 3 conditions are submitted by the City Engineer for Council 
CONSIDERATION. " 

The City Manager submits the foregoing report for Council's CONSIDERATION. 


FOR COUNCIL AGIO?] SEE ?ACE(S) .3 3^ 



c 


352 


June 20, 1978 


TO: 


Vancouver City Council 


SUBJECT : 


Proposed Provincial Transit Legislation - Summary 


CLASSIFICATION: Recommendation 


The City Manager reports as follows: 

The attached comments from the City Engineer, Director of Planning and Director 
of Finance deal with the proposed Urban Transit Act which has been introduced 
in the legislature as Bill 19. Copies of the bill and its explanation were 
circulated to Council for June 13. The bill is scheduled to receive final 
reading shortly. 

The City Engineer comments on the existing transit service and its financing. 
He then compares Bill 19 with the proposals submitted to the Province by 
City Council in June 1977. (See attached brief.) He notes important dif- 
ferences in the organization of the Authority and in Vancouver's representation 
on it. The Act is silent on cost-sharing provisions which are to be included 
in the regulations. The City Engineer submits that passage of the legislation 
will reduce the opportunity to provide LRT in Vancouver. 

The Director of Planning deplores the vagueness of Bill 19, and is concerned 
about the jurisdictions and accountability of the Commissions and Board, 
and about their membership and staffing. He is opposed to creating a single- 
purpose Authority and notes its effect on the role of regional districts. 
The Director of Planning argues against using the property tax as the prime 
source of deficit financing and has reservations about electricity bill surcharges. 

The Director of Finance cannot comment on the financial impacts of Bill 19 
since essential formulae are not contained in the Act. He comments on the 
lack of local decision-making and absence of incentives for efficiency. 
Capital borrowing will be difficult, especially if local taxpayers henceforth 
have to also pay part of the deficit from existing transit services. 

In the light of these comments, the three officials recommend that Council 
request the Province to change the Act as follows: 

A. The Act include Provincial/local cost sharing formulas as is the case 
in the Ontario Act. 

B. The Act include a proportion of operating expenses to be derived from 
fares as is the case in Ontario. Council could agree to stage such propor- 
tion over 3-5 years since the current proportion is one of the worst 

in Canada, and it may take some time to correct. Also, the Act should 
include power for a zonal fare system. 

C. The Act provide that the Province carry its current deficit burden and 
cost sharing would apply only to increased services, such as LRT and other 
improvements, with property tax to be the last revenue source to be used. 

D. The Act contain appropriate rules that ensure that Vancouver is represented 
on the Commission and the Authority in approximate proportion to population, 
and to ensure a better possibility for LRT. 

E. Council should request as it did in its 1977 brief that the operating 
authority (e.g. B.C. Hydro) be included as a member of the Authority Board 
so that it would have incentive towards efficient operating practices and 
participate in formulation of plans. 

F. Council express its approval of the Provincial willingness to permit 
the new revenue sources of gasoline tax and electrical surcharge and 
request the Province to include the license tax which was originally 
requested . 
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G. The lines of power between the Authority Board and the local commissions 
should be restructured to provide more local representation and partici- 
pation in final decisions. 

H. In order that the above recommendation can be properly considered by the 
Province, Council seek a postponement of the third reading of Bill 19. 

I. If the above recommendations fail and the Act is enacted this week, every 
effort be made to influence the regulations and have them structured so 
that some of them could become part of the Act next year. 

(Note: The Director of Planning disagrees with the use of electricity sur- 
charges as approved in F) , 

The City Manager RECOD'IENDS approval of the above recommendations. 

(Note: The G.V.R.D. Transportation Committee considered the same matter 

on June 16, and is itiaking similar recommendations to its Board. The report 

of the G.V.R.D. Committee will be distributed to members of Council on June 20.) 


FOR COUNCIL ACTION SEE PAGE(S) 
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STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 

June 15, 1978 

A meeting of the Standing Committee of Council on Finance 
and Administration was held on Thursday, June 15, 1978, at 
3:30 p.m., in the No. 1 Committee Room, third floor. City Hall. 

PRESENT ; Alderman Brown (Chairman) 
Alderman Gibson 
Alderman Marzari 
Alderman Puil 


ABSENT: 


Alderman Gerard 


ALSO 

PRESENT : Alderman Ford 

Alderman Rankin 


CLERK: 


G. Barden 


RECOMlylENDATION & CONSIDERATION 

1. Recruitment Procedure and 

Firefighters Entrance Qualifications 

The Committee considered the attached Manager's report 
dated June 12, 1978, summarizing the three attached reports - 
a report dated March 15, 1978, from the Fire Chief and Director 
of Personnel Services, report dated April 25, 1978, from the 
Equal Employment Opportunity Officer and a report dated June 7, 
1978, from the Fire Chief and Director of Personnel Services - 
on recruitment procedures and entrance qualifications for 
firefighters. The joint report of March 15th from the Fire 
Chief and Director of Personnel Services proposed that a study 
be done by a research group at U.B.C. to be completed before 
June, 1979, and the joint report dated June 7th, from the Fire 
Chief and Director of Personnel Services commented on the 
Equal Employment Opportunity Officer's report. 

Dr. Bannister, Head of Department of Kinesiology at S.F.U., 
showed slides and spoke on the differences between various sizes 
of male and female bodies in relation to strength and endurance 
under adverse conditions. He stated that size has an advantage 
to some degree in lifting and strength is a trainable function. 
He felt the whole issue needs to be researched to find out what 
optimal body size is required to move weights around. 

The Committee heard the following people from the audience: 

Dr. C. Paris stressed that the Equal Employment Opportunity 
Committee had never at any time considered implementation 
of a quota system. The intent of the procedures is to 
ensure that all members of the community are aware of what 
firefighting entails. 

Mr. Bill Lum, President of the Asian-Canadian Association 
and member of the Equal Employment Opportunity Committee, 
emphasized maintaining present entrance qualifications, 
elimination of height and weight requirements and advised 
against the proposed study. 

Dr. L.W. Hartwell, Director of Occupational Health for the 
City, stressed two areas of concern he has with reference to 
allowing anything greater than a 5" span in height discrepancy: 

"(i) assuming we are dealing with two firefighters having 
the maximum allowable span discrepancy, even here the 
taller of the two would have to take all the strain 
initially in reaching high objects. This would 
automatically increase the risk of injury to him. 


cont'd. 
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such risk obviously being closely related to the 
weight of the object. The injury most likely in 
cases of this nature, would, of course, be to the 
back — particularly the lumbo-sacral spine area, and 
to a lesser extent, the shoulders. 

Moreover, and again I have experienced this personally, 
and it is also directly related to the weight of the 
object, if it is heavy enough that the taller man 
cannot completely control it, it will pick up momentum 
on its decent and this will have to be picked up by 
the shorter man if the object or piece of equipment 
is not to be permitted to fall to the ground. This 
would put a sudden strain on the shorter man, and 
here again I would be particularly concerned about 
lumbo-sacral spinal injury. 

(ii) again, assuming the same span discrepancy, two fire- 
fighters having to lift and carry a heavy, bulky 
object, e.g. generators, smoke exhausting devices, 
etc., would create another potentially hazardous 
safety factor, in that obviously the taller of the 
two would have to stoop to the level comfortable to 
the shorter. This can bring about faulty weight 
bearing, and again cause increased strain on the lumbo- 
sacral area. 

One must bear in mind, of course, that we are dealing 
here with emergency situations where time is of the 
essence and members simply cannot afford the luxury of 
pacing their activities and following all the normal 
safety precautions related to lifting." 

Chief Konig emphasized that there is no lack of applicants 
for firefighting services. For the present 10 vacancies, there 
are 453 applications without any kind of posting or advertising. 
To advertise such a small number of opening with so many 
applications already on hand, would be misleading and unfair to 
the vast majority of those who might respond. There are 40 
people presently on the eligibility list who have passed all 
the examinations and can fill firefighting needs to the end of 
1979. 

Height parameters are set at 5 '9" to 6 '2" because of design 
of apparatus and inherent strength of persons of that height. 
The disproportionality in height should not exceed 5" because of 
back problems. Regarding education requirements, out of 40 
large American fire departments, only 3 do not require Grade 12 
minimum. We could live with Grade 10 minimum provided it is on 
the merit system. The Fire Chief stated he would like the 
proposed study carried out before any changes are made to the 
present firefighting standards. 

The Committee considered the recommendations in the 
Manager ' s report and made amendments which resulted in the 
following action by the Committee: 

REC0III4ENDED 

A. THAT the City encourage and support the study "Firefighter 
Entrance Qualifications and Selection Procedures in the 
Lower Mainland" in order to establish scientifically and 
technically supported entrance qualifications and physical 
fitness examinations. 


cont ' d. 
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Clause No. 1 continued 


B. THAT the following interim entrance qualifications be 
adopted : 

Citizenship Status 

Canadian Citizen or Landed Immigrant. 
Visual Acuity 

20/20; 20/30 in one eye acceptable; no artificial aids 
allowed. 

Colour Vision 

Standards required by the Superintendent of Motor Vehicles 
to obtain driver's license. 

Driver's License 

Class 5 without restriction. 

Driving Record & Other Convictions 

No conviction for criminal or summary conviction charge in 
areas such as theft, sexual offense, driving a motor vehicle, 
drug and alcohol misuse, addiction, etc. 

Height 

Between 5 '9" and 6 '2" without shoes. 
Weight 

Proportionate to height as per judgment of Director of 
Occupational Health Services. 

C. THAT if the proposed study of firefighters entrance 
qualifications and selection procedures in the Lower 
Mainland is undertaken, there be input in the research 
design from the Equal Employment Opportunity Officer in 
order that the question of discriminatory effect may be 
considered in the development of new physical requirements 
and new paper and pencil tests, and that the research 
design and methodology be brought back to the Finance and 
Administration Committee before the study is undertaken. 

D. THAT a progress report on the study of Firefighter Entrance 
Qualifications and Selection Procedures in the Lower 
Mainland be made to the Finance and Administration 
Committee before the next selection of Vancouver firefighters 
is undertaken, and a decision on height and weight require- 
ments be made by Council before the next hiring of firefighters. 

E. THAT Personnel Services, the Fire Department and the Equal 
Employment Opportunity Officer design a new recruitment 
procedure for firefighter competitions which will have the 
effect of notifying the public at large. 


When considering the matter of education and training, 
an amendment was made which resulted in the following motion 
which received a tie vote and is therefore submitted to 
Council for CONSIDERATION: 

(i) TIIAT the interim entrance qualification for education 
and training be Grade 12 minimum, preferably with 
experience in building trades or work experience with 
a high degree of physical effort. 

(Aldermen Brown and Marzari opposed) 


cont'd. 
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The Committee agreed to refer the following recommendation 
to Council for CONSIDERATION: 

(ii) THAT the present Grade 10 minimum be maintained until the 
paper and pencil tests are reviewed, and that the review 
of those tests include consideration of testing that will 
measure the kinds and levels of skills required for 
firefighters to determine whether such testing can serve 
as an alternative to a grade twelve minimum requirement. 
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Regular Council, December 15, 1970 6 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
Harbours and Parks Matters 

Park Site Purchase Program 1971-75 (Clause 2 ) 

MOVED by Aid, Bird, 

THAT Clause 2 of the report of the Board of Administration 
(Harbours and Parks matters), dated December 11, 1970, be adopted. 

- CARRIED 

(It was noted that Commissioner Sutton Brown advised 
the Park Board will be making a submission to Council 
in due course in the matter of price of land for Park 
purposes) 

Marina: False Creek (Clause 1) 

MOVED by Aid. Adams, 

THAT Clause 1 of the report of the Board of Administration 
(Harbours and Parks matters), dated December 11, 1970, be adopted. 

- CARRIED 

Building and Planning Matters 

C.B.C. Development: 

Georgia Street Overpass (Clause 2 ) 

MOVED by Aid. Broome, 

THAT Clause 2 of the report of the Board of Administration 
(Building and Planning matters), dated December 11, 1970, be 
adopted ; 

FURTHER THAT the Deputy Mavor be requested to take whatever 
action is considered necessary in an endeavour to obtain the over- 
pass arrangement. 

- CARRIED 


The Council (In Committee of the Whole), recessed at approxi- 
mately 10:45 A.M. to reconvene in the Mayor's Office 'In Camera', 
following which the Council recessed at 12:00 noon to reconvene 
in open session in the Council Chamber at 2:00 P.M. 

The Council (in Committee of the Whole) reconvened in the 
Council Chamber at approximately 2:00 P.M. with the following 
members present : 

PRESENT : Alderman Hardwick (Deputy Mayor) 

Aldermen Adams, Bird, Broome, Calder, 
Linnell, Phillips, Rankin, 
Sweeney and Wilson 

ABSENT: His Worship the Mayor 


DELEGATIONS AND UNFINISHED BUSINESS 

Air Pollution: Marpole 

The Council considered a Board of Administration report 
dated November 27, 1970, in respect of air pollution in the 
Marpole area in which reference is made to certain* companies 
and the action taken by them to improve the quality of emission 
from their plants since the Air Pollution Control By-law was 
passed on May 20, 1969. cont 
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TO: VANCOUVER CITY COUNCIL 

SUBJECT: Finance Committee Report on Firefighter 
Recruiting 

CLASSIFICATION: RECOMMENDATION 


Following the Finance Committee meeting on June 15th, I had 
further discussions with Fire Chief Konig and the Equal 
Employment Opportunity Officer, Shelagh Day. 

The Fire Chief had two concerns, one immediate and one long range 

The immediate concern was that he be permitted to start training 
new recruits as required to maintain the strength of the 
Fire Department . 

The report on the study of job-related physical performance 
tests is scheduled to come to Council in June, 1979, and at that 
time Council will be asked to consider a new recruiting program 
involving advertising and using those tests. The Fire Chief 
expects to start training one batch of about 10 recruits almost 
immediately and two batches of about 12 in 1979, one of which 
would start training early in the year. 

It is suggested that the Committee recommendation "D" be 
re-phrased to make it clear that pending a Council decision on 
the new recruiting procedures in June, 197 9, the Chief be 
authorized to train recruits as needed from the eligibility 
list that exists at this time. 


The long range objective of the recommendations to the Finance 
Committee had been to strengthen and broaden the merit principle 
by allowing a wider group of applicants to apply for positions 
and to undergo job-related selection procedures. 

Nonetheless, the Fire Chief is concerned that programs which 
start out as equal opportunity programs might later turn into 
affirmative action programs involving quota systems. 

It would _ reassure him and his department if Council would reaffirm 
its commitment to a strict merit principle in hiring firefighters. 

Hence, I RECOMMEND: 

(1) That recommendation "D" of the report from the Finance 
Committee be amended to read as follows: 


"D. THAT a report on the study of Firefighter Entrance 

Qualifications and Selection Procedures in the Lower 
Mainland be received by Council in June, 197 9, and 
a decision on height and weight requirements be made 
at that time. 


AND FURTHER THAT in the meantime the Fire Chief is 
authorized to train recruits as needed to maintain 
the strength of his department, choosing such recruits 
from the eligibility list that exists on June 20th, 
1978. " 


(2) That Council reaffirm its commitment to the strict merit 
principle in hiring, and seeks to develop objective 
job-related criteria for the selection of firefighting 
recruits of the highest possible standard. 


FOR COUNCIL ACTION SEE ?A5EfS)3S3l3^ 
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MANAGER'S REPORT 

June 8, 1978 

TO: Vancouver City Council 

SUBJECT: Rezoning Application: Southeast Corner 40th Avenue 
and Dunbar Street 

CLASSIFICATION: RECOMMENDATION AND CONSIDERATION 


The Director of Planning reports as follows: 

"An application has been received from Mr. B. Wong of Wong 
Brothers Construction Limited, requested an amendment to 
Zoning and Development By-law No. 3575, whereby the property 
at the southeast corner of 40th Avenue and Dunbar Street, 
Lot 44 and the westerly 35 feet of Lot 43, Block 14, D.L. 
2027, Plan 2482, be rezoned from RS-1 One-Family Dwelling 
District to C-2 Commercial District for the purpose of: 


'replacing the existing commercial and residential development with a 
new single storey retail commercial building development of a purely 
local nature. ' 

Site Description 

The site is located on the southeast corner of West 40th Avenue and Dunbar Street. 
The two lots under consideration have a frontage of 66 feet (20.117 m) each on 
W. 40th Avenue and a depth of 101.5 feet (30.937 m) for a total site area of 
13,398 square feet (1 244.715 m2). Of this total site area the applicant proposes 
to rezone only 10,251 square feet (952.349 m2). (See Appendix A) Both lots are 
zoned RS-1 One-Family Dwelling District. Lot 43, the easterly lot, is developed 
with a 1% storey single family dwelling. The corner lot. Lot 44, is developed 
with a similar one-family dwelling, however, there is also a small retail store 
located on the southwest corner of the property. This second principal building 
was approved by the Board of Appeal (now the Board of Variance) in 1942 (Lot 44 
being commercially zoned at the time). 

The lands to the west, north and south fronting onto Dunbar Street south of 
West 39th Avenue to West 41st Avenue and also on both sides of West 41st Avenue 
between Collingwood Street and the lane west of Dunbar Street are zoned C-2 
Commercial District and developed with various retail stores including a 
Safeway Supermarket on the north side of West 41st Avenue. The southwest corner 
of West 41st Avenue and Dunbar Street is presently being used as a bus loop. 

Lands to the east of the site are zoned and developed as RS-1 One-Family Dwelling 
District. 

Background 

Considerations with regard to the south side of the 3500 Block West 40th Avenue 
date back to 1969 when Canada Safeway Limited requested rezoning of these lands 
from RS-1 One-Family Dwelling District to C-2 Commercial District to permit 
development in conjunction with their C-2 property existing at the northwest 
corner of West 41st Avenue and Collingwood Street. 

The following events are relative to consideration of this present rezoning application: 

1969 Rezoning application by Canada Safeway 
for south side of 40th Avenue to allow 
Safeway to rebuild their store along 
with a group of small retail stores. 
Application refused. 

1973 Rezoning application by Canada Safeway 
as above to rebuild Safeway, a small 
group of retail stores and 21 town- 
houses on the 2nd and 3rd floors. 
Public Meeting showed resident oppos- 
ition. Application withdrawn. 
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Feb. D.P.A. by Safeway to redevelop existing 
1975 C-2 property with a supermarket as an 
outright use. Recommendation from 
Planning and Development Committee that 
Director of Planning make application 
to rezone S.E. Corner of 40th and Dunbar 
(Lot 44 and the westerly h of Lot 43) 
from C-2 to RS-1 to prevent further 
commercial expansion in the block. 


Oct. Planning Department reported to Council 
1975 that such a rezoning could prejudice 

the further vitality of this commercial 
area. Director of Planning recommended 
that the corner lot (Lot 44) remain 
C-2 Commercial. 


Dec. Council referred rezoning to Public 

1975 Hearing which was held on December 9, 
1975. Rezoning of Lots 44 and W% 
of 43 from C-2 to RS-1 approved with 
recommendation to rezone westerly k 
of Lots 24 and 21 to the north from 
C-2 to RS-1. 

March Public Hearing approved rezoning of 

1976 westerly h of Lot 24 and 21 to north 
(fronting onto W. 40th and W. 39th 
respectively) from C-2 to RS-1. 


May Mr. T.K. Johnston applied to rezone the 
1976 westerly portion of his property (Lot 
24) from RS-1 back to C-2. 


Aug. Council took no action to approve this 
1976 rezoning. 
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As the history of this area is important, a detailed review of the above summary has 
been attached as Appendix B for reference. 

Proposed Development 

The applicant has submitted drawings, stamped "Received City Planning Department, 
October 25, 1977". These drawings indicate a single storey retail /cotimercial 
building with 10 on-site parking spaces and 2 loading bays. The applicant has 
also proposed a lane and property dedication which are shown in Appendix C. 

If the property is rezoned, subsequent development would not be restricted to the 
form of development presented with this application. A Development Permit Application 
could be made for any of the uses (both outright and conditional) listed under the 
C-2 Commercial District Zone. 

City Engineer 

The Engineering Department, in a memorandum dated December 15, 1977, made 
the following comments regarding the proposed rezoning of this property: 

(1) The west 7 feet of Lot 44 is required for the widening of Dunbar Street, 
to conform with the established building line, and must be dedicated 
as street. 


Cont'd 


3Gi 


- 3 - 


(2) A dedication of a 20 foot lane is required. This would be a 
northward production of the existing north/south lane from 
41st Avenue. A 10 foot by 10 foot cut-off is also required 
at the intersection of the existing east/west lane and the 
new north/south lane. 

(3) Residual portions of Lot 43 to be consolidated with Lot 44 and 
Lot 42. 

(4) An encroachment agreement will be required if landscaping is 
to remain on 7 foot dedicated strip on Dunbar Street. 

(5) Building grades will be required and all design elevations 
must relate to these grades. 

Public Information Meeting 

Noting the past history, this application, and the number of telephone calls in 
response to the rezoning sign posted on the site, the Planning Department sponsored 
a Public Information Meeting on Wednesday, February 8, 1978. The meeting was attended 
by about 40 people, some of whom have been involved since the process began in 1969. 
The concerns of the residents can be summarised as follows: 

1. The Planning Department consideration of this application was 
contrary to previous Council direction. 

2. That this proposal is linked to Safeway' s previous efforts to 
develop the entire southside of 40th Avenue. 

3. The applicant had purposely allowed the houses on the site to 
run down in order to force redevelopment. 

4. That provision of a lane would only provide a shortcut access 
to Safeway for shoppers who wished to avoid the 41st Avenue 
and Dunbar intersection. 

5. That new development in this commercial district had been 
vacant for a long period until recently being occupied; this 
seemed to indicate that there was no need for further retail/ 
commercial development. 

A show of hands at the end of the meeting showed that approximately 85% of those present 
were opposed to any consideration of this rezoning. It was further proposed by those 
present that no zoning changes should take place until a plan is prepared for the 
Dunbar- Southlands area. 

Analysis 

Council will recall, as outlined in the background section of this report, that the 
Director of Planning had recommended retention of the C-2 zoning on the corner lot 
(Lot 44), when Council considered and ultimately approved in December 1975 the 
rezoning of Lot 44 and the westerly portion of Lot 43 from C-2 Commercial District 
to RS-1 One-Family Dwelling District. This recommendation was based on the 
questionable amenity of Lot 44 for residential use in view of the conmercial uses 
to the west, north and south. Concern was also expressed regarding rezoning a lot 
located in a district commercial centre whose future was uncertain and that 
such a rezoning could prejudice the future vitality of this commercial area. 

While the rezoning and subsequent development of Lot 44 with commercial uses is 
appropriate, support cannot be given to the proposal to extend comnercial zoning 
beyond this corner lot further into the adjoining residential comnunity. Although 
the C-2 zoning on lands to the south fronting onto Dunbar Street does extend for a 
depth of 101 feet, these lands to the south do not adjoin residential property. 
A rezoning of Lot 44 only to permit commercial development (subject to compliance 
with the Zoning and Development By-Law regulations) would be consistent with the 
depth of C-2 zoning on property to the north across West 40th Avenue. Any further 
easterly extension of commercial zoning such as that proposed by the applicant would 
also likely be followed by a similar application to extend the commercial zoning on 
the north side of West 40th Avenue and other similar areas. 
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As a final point, residents in the area have expressed strong opposition to the 
proposed northerly extension of the lane existing to the south. Concern is based 
largely on anticipated traffic which would use this lane to gain access to Safeway 
to the south and avoid the West 41st Avenue / Dunbar Street intersection. Use of 
this proposed lane in such a manner would result in a dramatic increase in traffic 
on West 40th Avenue, a primarily residential street. 

Under the C-2 Commercial District, development is governed by the permitted uses 
and regulations prescribed in the C-2 District Schedule and need not be in 
accordance with the drawings submitted by the applicant, should the rezoning be 
approved as proposed. In considering Development Permit Applications for various 
conditional uses under the C-2 Commercial District, the Director of Planning may 
approve such uses subject to such conditions and regulations as felt necessary 
to ensure compatibility with the surrounding community. Development Permits must 
be issued for the various outright uses listed in the C-2 Comnercial District 
Schedule provided the development complies with the regulations of Zoning and 
Development By-Law No. 3575. 

Furthermore, should the rezoning of Lot 44 to C-2 Commercial District be approved, 
subsequent development in accordance with the regulations of this District Schedule 
could be permitted with no setback from Dunbar Street or West 40th Avenue. This 
would compare with a minimum 24 foot front yard requirement for adjoining Lot 43 and 
other RS-1 lands. This situation and other incompatibilities associated with a 
sharp transition from commercial to residential land use is cormon to many sites in 
the City but has been more successfully handled in the past through a rezoning to 
CD-I Comprehensive Development District, subject to a satisfactory form of 
development. 

A rezoning of Lot 44 alone to CD-I Comprehensive Development District along with submission 
of an acceptable scheme to guide subsequent development could overcome many of the 
potential conflicts experienced where residential uses adjoin commercial and ancillary 
uses such as off-street parking and loading. A more appropriate alternative and one 
providing greater flexibility to achieve a successful transition in uses would be to 
support an application to rezone Lot 44 and some portion of Lot 43 to the east 
to CD-I Comprehensive Development District. The precise lands to be rezoned would 
largely be dependent upon submission of an acceptable scheme of development. Such 
a scheme would likely include a mixture of commercial and residential uses with commercial 
component oriented towards Dunbar Street and merging with the residential component 
which should be in keeping with the scale and character of the adjoining residential 
community. Sources of potential conflict generated by aspects such as: 

- parking and provision of service vehicle access to the commercial 
component 

- noise, odours and other undesirable features commonly associated 
with certain commercial /retail uses 

- loss of daylight access through insufficient building separation 
or insensitive use/window orientation 

- incompatible building forms (including 'architectural features' 
and other items such as fences) 

could be handled in a comprehensive manner not always exhibited or facilitated under 
many established District Schedules. 

Obviously, items such as the provision of a lane to connect West 40th Avenue with the 
existing lane to the south (which the City Engineer requests) or an alternative 
solution would have to be resolved in the preparation and consideration of any scheme 
accompanying a rezoning application to CD-I Comprehensive Development District. 

Conclusion 

Extension of the C-2 Commercial District as proposed cannot be supported although 
development of the southeast corner of West 40th and Dunbar Street with comnercial 
uses is appropriate. A rezoning of the corner lot only (Lot 44) to C-2 Commercial 
District is also not the most appropriate alternative since this District Schedule 
would permit a development and uses which could be incompatible with the adjoining 
residential properties. Favourable consideration could be given to a CD-I rezoning 
application encompassing lands at the southeast corner of 40th Avenue and Dunbar 
Street which will facilitate a well designed transition (as demonstrated in submission 
of a well conceived development proposal) from commercial and residential uses along 
Dunbar Street to the single family dwellings on the east and north. 
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The Director of Planning recommends the following: 
A. That the rezoning application be not approved 


B. That consideration could be given to a CD-I Comprehensive 
Development rezoning which includes an acceptable detailed 
scheme of development encompassing lands at the southeast 
corner of West 40th Avenue and Dunbar Street which achieves 
a compatible transition from commercial and residential 
uses along the Dunbar Street frontage to the adjoining 
RS-1 One-Family Dwelling District." 


The City Manager RECOMMENDS approval of (A) . In view of the 
strong feeling of the neighbourhood against any type of rezoning, 
the City Manager submits (B) for CONSIDERATION. 



CITY OF VANCOUVER 
SPECIAL COUNCIL - JUNl. 22, 19 78 


A Special meotincj of the Vancouver City Council was held 
on Thursday, June 22, 1978, in the No. 1 Committee Room, City 
Hall at approximately 7:35 p.m. 

PRESENT ; Mayor Volrich 

Aldermen Bellamy, Brown, Ford, Gerard, 
Harcourt, Marzari and Rankin 

ABSENT ; Alderman Gibson 
Alderman Kennedy 
Alderman Puil (Civic Business) 

CLERK TO THE COUNCIL; R. Henry 


Local Improvements on the Initiative 
and by Petition 

MOVED by Aid. Brown, 
SECONDED by Aid. Gerard, 

THAT this Council resolve itself into a Court of Revision 
for the purpose of hearing complaints against the proposed 
assessments or the accuracy of frontage measurements, or any 
other complaint which persons interested may desire to make and 
which is by law cognizable by the Court, Mayor Volrich in the 
Chair. 

- CARRIED UNANIMOUSLY 

COURT OF REVISION 


Pavements and Curbs on the Initiative 
Schedule # 449 
AND 

Pavements and Curbs, Lane Pavements, 
Speed Deterrent Bumps (in Lanes) , 
Concrete Sidewalks, by Petition 
Schedule # 450 


The Court noted Schedules 449 and 450 as submitted by the 
Collector of Taxes listing 12 Local Improvement Projects on the 
Initiative at various locations and 64 Local Improvement Projects by 
Petition at various locations. 

The Court also noted a request submitted by the Collector of 
Taxes to adjust the measurements on Project #25 Schedule # 450. The 
Court was also advised by the representative of the Tax Collector 
that Project # 6 Nicola Street from Beach Avenue to Pendrell should 
be amended as sufficient signatures had been received to defeat this 
project. The Director of Legal Services had been consulted on this 
particular matter and had confirmed this fact. 

iMOVED by Aid. Rankin, 
SECONDED by Aid. Bellamy, 

THAT Schedules #449 and #450 as submitted by the 
Collector of Taxes be approved, after amending and adjusting 
the projects as indicated. 

- CARRIED UHAI4IM0USLY 


cont ' d. 
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MOVED by Aid. Ranl:in, 
SECONDED by Aid. Bellamy, 

TliAT the Court of Revision rise and report. 

- CARRIED UIIANIMOUSLY 

COUUCIL 

MOVED by Aid. Rankin, 
SECONDED by Aid. Bellamy, 

THAT the report of the Court of Revision be received. 

- CARRIED UNANIMOUSLY 


Local Improvement Procedure on Special Grounds 
and Subsequent Procedure 


The Council heard representations as follows generally speaking 
against the projects: 

449/6 Chris Garside 

449/2 Attilio Venuto - Complaining re heavy truck traffic. 

449/5 Mrs. Walker - (Briefs filed). Requested certain 

traffic restrictions. 

450/26 John Bell 

449/12 Ron Hirvi 

449/7 Allan Nortman 

450/25 Edmund Langley - Improvement would increase traffic. 
Enquired re speed bumps. 

449/2 Adrian Boney 

450/28 Barrie Walker 

450/4 Peter Thiessen - Requested 34' width instead of 

27' proposed. 

449/10 Caspar Jacobsen 


MOVED by Aid. Harcourt, 
SECONDED by Aid. Bellamy, 

THAT Project #5 Nelson Street from Bidwell to Jervis 
proceed on special grounds subject to the implementation of 
the following traffic control measures: 

installation of stop signs on Nelson Street at 
Chilco, Cardero, Broughton and Bute 

restriction of left turns southbound off Denman 
between Robson and Davie; 

FURTHER THAT a report be submitted by the City Engineer on 
the installation of lefthand assist lights at Robson and 
Denman and Davie and Denman. 

- CARRIED UNANIMOUSLY 


cent ' d. . . . 
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MOVED by Aid. Rankin, 
SECONDED by Aid. Marzari, 

THAT Project #26, Lane east of Cypress Street and Lane 
south of King Edward Avenue, be deferred pending a re-canvass 
of the owners involved to obtain their current opinions on this 
local improvement project. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Brown, 
SECONDED by Aid. Bellamy, 

THAT Project #7, Schedule #449, Arbutus Street from 4th 
Avenue to 7th Avenue be approved and proceeded with on 
special grounds. 

- LOST HOT HAVING 
RECEIVED THE 
REQUIRED MAJORITY 

(Aldermen Harcourt and Rankin opposed) 


MOVED by Aid. Bellamy, 
SECONDED by Aid. Gerard, 

THAT Project #2, Schedule #449, Nootka Street and Earles 
Street v/est side, east side from 25th Avenue to Duke Street to 
the lane north of King sway, be approved at a pavement width of 
32' subject to the approval by the affected owners. 

- CARRIED UNANIMOUSLY 


The Council noted a City Manager's Report dated June 8, 1978, 
in which the City Engineer recommended as follows: 

"(a) The Initiative projects in Schedule #449, except 
the defeated Items 5, 7 and 12 be undertaken. 

(b) The Petition projects in Schedule #450 be undertaken." 


MOVED by Aid. Bellamy, 
SECONDED by Aid. Rankin, 

THAT the foregoing recommendation of the City Engineer 
be approved; 

FURTHER THAT the defeated project, Nicola Street from 
Beach Avenue to Pendrell Street, not be undertaken. 


- CARRIED UIJANIMOUSLY 


MOVED by Aid. Harcourt, 
SECONDED by Aid. Bellamy, 

THAT WHEREAS a proposed project for pavement and Portland 
cement concrete curbs on Nelson Street from Bidwell Street to 
Jervxs Street was recommended by the City Manager on April 7, 
1978, and approved by Council on April 20, 1978; 

AND WHEREAS the said project was advanced as a local 
improvement on the initiative principle to a Court of Revision 
on June 22, 19 78, and was defeated; 

AND WHEREAS it is hereby declared that it is necessary 
in the public interest to construct pavement and concrete curbs 
on Nelson Street from Bidwell Street to Jervis Street, as 
hereinafter set forth; 

AND WHEREAS the Council deems that the said project 
will specially benefit the real property fronting and abutting 
on the said portion of Nelson Street; 


contfd . 
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AND WHEREAS the Council may by authority contained 
in subsection (3) of Section 506 of the Vancouver Charter by 
resolution passed by two- thirds of all its members, undertake 
and carry out the paving and the construction of concrete 
curbs, aforesaid; 

NOW THEREFORE BE IT RESOLVED that a pavement with 
a Portland cement concrete or asphaltic concrete base and 
asphaltic concrete wearing surface, together with the 
necessary Portland cement concrete curbs and all other 
necessary and incidental work in connection therewith, be 
constructed on the said portion of Nelson Street; 

AND BE IT FURTHER RESOLVED that the cost of the 
construction of the said pavement, curbs and all other 
necessary and incidental work in connection therewith be 
assessed against the real property fronting and abutting 
thereon as a local improvement upon the basis provided in 
By-law No. 3614, being the Local Improvement Procedure By-law, 
subject, however, to the limitations prescribed in the 
Vancouver Charter, aforesaid; 

AND BE IT FURTHER RESOLVED that the proportion of 
the cost of the construction of the said pavement, curbs and 
all other necessary and incidental work in connection there- 
with to be borne by the City pursuant to the Local Improvement 
Procedure By-law and the Vancouver Charter, aforesaid, be paid 
out of the general revenue of the City or out of the capital 
funds raised by the issue of debentures upon the general 
credit of the City at large. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 


The Council adjourned at approximately 9:10 p.m. 


The foregoing are Minutes of the Speoial Council 
Meeting, Court of Revision, of June/2^, 1978, 
adopted on July 11, 1978. 



MAYOR 
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Regular Council, December 15, 1970 

DELEGATIONS AND UNFINISHED BUSINESS (cont'd ) 

Air Pollution: 
Marpole (cont'd) 

Representatives of the Sir Winston Churchill Secondary 
School appeared before the Council and submitted a brief dated 
December 15th in respect of this matter, forwarding various 
suggestions for consideration. 

MOVED by Aid. Calder, 
THAT, 

(a) the representations from the delegation be received 
with thanks; 

(b) the brief from the school be referred to the City Air 
Pollution Control Division and the Air Pollution Committee of 
the Greater Vancouver Regional District; 

(c) the Air Pollution Control Division report on measurement 
taken in 1969 since the passage of the Air Pollution Control 
By-law, together with any other pertinent information for Council 
further study; 

(d) the Greater Vancouver Regional District be requested to 
advise when the matter of air pollution will be a function under 
the Regional District; 

(e) the Deputy Mayor be requested to communicate with the 
Provincial Government and request the Government bring in a stric" 
system of permits as referred to by the Minister of Lands, 
Forests and Water Resources, and proclaim an air quality standard. 

- CARRIED 

Rezoning: N/W corner of Victoria 
and Kent Avenue 


The Council considered a report of the Board of Adminis- 
tration dated November 13, 1970, on the application of Mr. H. Hof 
for rezoning of the N/W corner of Victoria Drive and Kent Avenue 
from an RS-1 One Family Dwelling District to an M-1 Industrial 
District . 

In this regard Mr. Hof appeared in support of the application 
and requested a temporary permit be granted permitting him to 
continue to operate at this location for approximately two years 
in order to finance a move to other premises. 


At the last meeting of Council the following motion of 
Alderman Broome was tabled for consideration at this time: 

'THAT the recommendation of the Board of Administration 
on this matter be approved and the application, there- 
fore, be refused,'* 

No further action was taken on this motion. 

MOVED by Aid. Rankin, 

THAT the Zoning Planner be requested to meet with 
Mr. Hof in an endeavour to assist him to obtain a temporary 
permit, if possible, to continue operating the business at this 
location for a period of one year^ it being understood this may 
involve reference to the Board of Variance. 
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CITY OF VANCOUVER 
SPECIAL COUNCIL - JUNE 21 , 1978 
PUBLIC HEARING 

A Special Meeting of the Council of the City of Vancouver 
was held on Tuesday, June 27, 1978, at 2:00 p.m. in the Council 
Chamber, third floor. City Hall, for the purpose of holding a 
Public Hearing to consider amendments to the Zoning and Development 
By-law. 

PRESENT: Mayor Volrich 

Aldermen Bellamy, Brown, Ford, Gerard, Gibson, 
Harcourt, Kennedy, Marzari, Puil and 
Rankin 

CLERK TO THE COUNCIL: R. Henry 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Harcourt, 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Volrich in the Chair, to consider proposed amendments to the 
Zoning and Development By-law. 

- CARRIED UNANIMOUSLY 


1. By-laws Review - Amendments to 
Zoning and Development By-law 

An application was received from the Director of Planning 
being Stage 2 of the Zoning and Development By-law review. 

The application concerned: 

Amendments to provide a standardized format for the 
schedules pertaining to the following residential 
districts : 

RA (Limited Agriculture) 
RS (One-Family Dwelling) 
RT (Two-Family Dwelling) 

RM (Multiple Dwelling) except FM-1 (Fairview Multiple) 

AND 

Amendments to Section 2, Section 3 and Section 5 of the 
By-law and amendments to Section C of the HA-1 (Chinatown 
Historic Area) and HA-2 (Gastown Historic Area) District 
Schedules . 

In considering the application Council noted two memorandums 
from the Planning Department dated June 26, and 27, 1978, in which 
the Director of Planning proposed some minor amendments and pointed 
out certain typographical errors and omissions. 

Mr. B.J. Porter, the By-law Consultant, addressed the Council 
and explained the amendments proposed. 

^ There were no delegations wishing to address Council on the 
matter, therefore, it was 

MOVED by Aid. Rankin, 

THAT the application by the Director of Planning as 
referred to in these minutes be approved taking into account the 
amendments, errors and omissions listed in the Director of 
Planning 's memos of June 26, and 27, 1978. 

- CARRIED UNANIMOUSLY 


Cont'd . 
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Special Council (Public Hearing) June 27, 1978 . . . 

By-laws Review - Amendments to 

Zoning and Development By-law (Cont'd) 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Bellamy, 

THAT the Committee of the Whole rise and report. 


MOVED by Aid. Bellamy, 
SECONDED by Aid. Rankin, 

THAT the report of the Committee of the Whole be adopted, 
and the Director of Legal Services be instructed to prepare and 
bring in the necessary amendments to the Zoning and Development 
By-law. 


- CARRIED UNANIMOUSLY 


- CARRIED UNANIMOUSLY 


* * * * 


The Council adjourned at approximately 2:20 p.m. 


* * * * 


The foregoing are Minutes of the Sp^ial Council 
Meeting, Public Hearing, of June 27/, jl978, 
adopted on July 11, 1978. / 



MAYOR 


CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, June 27, 1973, in the Council Chamber, 
commencing at 2:00 p.m. 

PRESENT ; Mayor Volrich 

Aldermen Bellamy, Brown, Ford, Gerard, 
Gibson, Harcourt, Kennedy, 
idarzari, Puil and Rankin 

CLERK TO THE COUNCIL; R. Henry 


PRAYER 

The proceedings in the Council Chamber were opened with 
prayer . 


'IN CAmRA' MEETING 

The Council v/as informed that there were matters to be 
considered 'In Camera' later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Harcourt, 

THAT the Minutes of the Regular Council meeting (with 
the exception of the 'In Camera' portion) of June 20, 1978, 
be adopted. 

- CARRIED UNMJIMOUSLY 


The Council recessed and reconvened at 2:20 p.m., following 
the Special Council meeting (Public Hearing) . 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Gerard, 

THAT this Council resolve itself into Committee of the 
Whole, Mayor Volrich in the Chair. 

- CARRIED UNANIMOUSLY 


UNFINISHED BUSINESS 

1. D.P.A. - 2677 East Broadway 
Solarium Addition to Senior 
Citizens Apartment 

Council on June 13, 19 70, heard representations from Mr. 
V.n. Delgatty, Architect and Rev. Allon Hornby, applicant, on 
the Director of Planning 's refusal of a development permit 
application to construct a 1,047 sq. ft. solarium addition to the 
existing senior citizens apartment at 2677 East Broadway. It was 
then moved by Alderman Harcourt: 

"THAT the Floor Space Ratio attached to the present CD-I 
By-law for this property be amended from the present 
maximum of ^.22 to a maximum of 1.24, and the Director 
of Planning be requested to issue development permit 
application #79828 to the Broadway Manor Senior Citizens 
apartment at 2677 East Broadway." 


coat*d... . 
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UMFIMISHED BUSINESS {copfaj 

D . r . A . - 2 6 7 7 East Broadway 
Soiarivun Audition to Senior 
citl&aiiffl ApaaEtaaant (Cont'd} 

Alderman Rankin then moved the follov/ing deferral motion 
which v/as carried: 

"THAT the above motion be deferred and the Director of 
Planning re-canvass those neighbours \7ho had objected 
to the proposed development to determine their present 
views on this proposed development for report back to 
Council in tv/o weeks. In the meantime, the Director 
of Planning be requested to process development permit 
application #79828." 

In a memorandum dated June 27, 1978, the Director of Planning 
advised that a petition signed by 11 neighbouring property owners 
objecting to the proposed addition was received by his Department. 
The petitioners are objecting to the proposed addition because of 
viev/ and sunlight obstruction to their properties and the traffic 
and parking problems in the area. 

MOVED by Aid. Harcourt, 

THAT the Floor Space Ratio attached to the present CD-I 
By-law for this property be amended from th& present maximum 
of 1.22 to a maximum of 1.24, and the Director of Planning be 
requested to issue development permit application #79 828 to 
the Broadway Manor Senior Citizens apartment at 2677 East Broadway. 

- CARRIED 

(Alderman Brown opposed) 


COMMUNICATIONS OR PETITIONS 

1. Street Name Changes 
in Champlain Heights 

In a letter dated June 18, 1978, the Vice President of the 
Killarney Champlain Citizens for Action Association, requested 
to appear before Council to speak to the Manager's report aated 
April 14, 1978, on 'Street Name Changes - Champlain Heights'. 
Council on April 18, 1978, approved the City Manager's report 
on this topic. 

MOVED by Aid. Rankin, 

THAT the delegation request from the Killarney Champlain 
Citizens for Action Association be granted. 

- CARRIED UNAiaMOUSLY 


2, D.P.A. - 1180 West 15th Avenue 
Personal Care Home 


Mr. W.A. Street, Street & Company, in a letter dated 
June 22, 1978, requested an opportunity to address Council 
later this day when the report of the Standing Committee on 
Planning and Development dated June 15, 1978, on 'Personal Care 
Homes - Guidelines', was before Council for consideration. 

MOVED by Aid. Rankin, 

THAT the delegation request from Mr. Street to appear later 
this day be granted. 

CARRIED UNANIMOUSLY 


itegular CouneJJ., t979^ 
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3. Administration Dispute at 
Vancouver General Hospital 

In a letter dated June 26, 1978, the Executive Director 
of the Registered Nurses' Association of B.C., requested an 
opportunity to address Council on the current dispute between 
the administration and the nurses at Vancouver General Hospital. 

MOVED by Aid. Rankin, 

THAT the foregoing delegation request from the Registered 
Nurses' Association of B.C. be granted. 

- LOST 

(Aldermen Bellamy, Ford, Gerard, Kennedy, Puil and 
the Mayor opposed) 


4. Brock House - 

Heritage Designation 

The Chairman of the Vancouver Heritage Advisory Committee 
in a letter dated June 26, 1978, advised that the Committee on 
June 26, 1978, agreed to recommend to Council that Brock House, 
3875 Point Grey Road, be designated a Heritage building. The 
Chairman advised that the Park Board has agreed to the designation 
and will not seek compensation because of designation. 

MOVED by Aid. Brown, 

THAT the heritage designation of Brock House be deferred 
to the regular Council meeting on July 11, 1978, for determination. 

- CARRIED UNANIMOUSLY 


5 . B.C. Urban Transit Authority Act 

The Hon. Hugh A. Curtis, Minister of Municipal Affairs and 
Housing, in a letter dated June 20, 1978, indicated he wishes 
to proceed as expeditiously as possible towards the implemen- 
tation of the B.C. Urban Transit Authority Act. He requested 
Council to submit recommendations for appointment of Regional Transit 
Commissioners. He also requested Council submit any comments or 
advice it may have on the financing formula for the new Transit 
Authority. 

The Mayor agreed to circulate a memo to Council requesting 
nominations for appointment of Regional Transit Commissioners. 
He also anticipates the whole matter of the Urban Transit Authority 
will be before Council in the near future. 

MOVED by Aid. Gibson, 

THAT the letter from the Hon. Hugh A. Curtis, be received. 

- CARRIED UNANIMOUSLY 
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A. riMJAGER'S GENERAL REPORT 
JUNL 23, 1978 


Works & Utility Matters 
(June 23, 197B) 

The Council considered this report which contains tv/o 
clauses identified as follows: 

CI. 1: Closure of Portion of Lane South of 

Broadway East of Highbury 
CI. 2: Hastings Street Viaduct 

' Clauses 1 and 2 

MOVED by Aid. Puil, 

THAT the recommendations of the City Manager contained in 
Clauses 1 and 2 be approved. 

- CARRIED UNANIMOUSLY 


Harbours & Parks Matters 
(June 23, 1973) 


Termination of Central Park 
Agreement and Assignment of 
Lease (Clause 1) 


MOVED by Aid. Brown, 

THAT the recommendation of 
this Clause be approved. 


the City Manager contained in 

- CARRIED UNANIMOUSLY 


Building & Planning Matters 
(June 23, 1978) 


The Council considered this report which contains two 
clauses identified as follows: 

CI. 1: D.P.A. - 3183-85 Point Grey Road 
CI. 2: Riley Park N.I. P. - Main Street Beautif ication 
ana Tree Planting 

Clause 1 

MOVED by Aid. Ford, 

THAT this Clause be received for information. 

- CARRILD UNANIMOUSLY 

Clause 2 

When considering this Clause, Council noted a letter dated 
June 12, 1978, from the Main Street Merchants' Association urging 
City Council to approve the N.I. P. proposal for the Main Street 
Beautif ication Program. 

MOVED by Aid. Ford, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 


Re^llir Coun&il:^ June 27» 13T8 
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Bulldiiiu & Planiiiiui Matters 
(June 23, 1978) (cont'd) 

Riley Park ll.i.r. - Main Street 
Beautification ana Tree Planting 


MOVED by Aid . Kennedy in amendment , 

TilAT the following be added to recommendation B: 

"on the understanding that the street work be to 
normal City standards". 

- LOST 

(Aldermen Bellamy, Brown, Ford, Gibson, Harcourt, 
Marzari, Puil, Rankin and the Mayor opposed) 


Licenses & Claims Matters 
(June 23, 1978) 


Rory's Tov/ing Ltd. & Westburn 
Services Ltd. - Licenses (Clause 1) 

Mr. R. Washtock of Rory's Towing Ltd., addressed Council 
and stated the reasons for the problems his company has 
encountered is by-law complexity. 

During discussion, reference was made to the fact that 
Autow Towing Company has also been found to have committed a 
number of infractions against the By-law. The Mayor requested 
the City Manager to report on the situation related to Auto\7. 

MOVED by Aid. Harcourt, 

TIIAT this Clause be referred to the Standing Committee on 
Community Services for consideration and recommendation to 
Council . 

- CARRIED 

(Aldermen Brown, Ford, Puil and the Mayor opposed) 


C. Convention Centre Proposal 

When considering a report of the City Manager dated June 20, 
1978, on this matter. Council noted a number of letters from 
various organizations supporting the concept of a convention 
centre at Pier B-C. Council also noted a report dated June 15, 
1978, from the Vancouver City Planning Commission on current 
proposals tor trade/exhibition/convention centres. 

The Director of Finance and the City Engineer indicated 
that they are in favour of the convention centre proposal but 
do not favour the present financing proposal. 

During discussion, it was suggested that Council consider 
an allocation of up to $5 million towards capital costs of the 
project. Hov/ever, a motion to this effect was withdrawn. 

MOVED by Alu. Harcourt, 

THAT the City express its appreciation to the Provincial 
Government for the initiative it has taken regarding a convention/ 
trade centre, and that the Province be invited to establish a Task 
Force jointly with the City to pursue the convention centre 
investment decision in the manner set out in this report, with the 
Federal Government and the business community being invited to 
participate in the Task Force. The Task Force to include 
consideration of the following: 

(a) structure and responsibility for management and 
operation of the convention/trade centre. 
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CITY Mj^llAq^^It'S REPOKTS (cont'd) 

Convention Centra Pfo^sal 
{cont'd) 

(b) responsibility for operating deficits. 

(c) determination of capital costs and sources and 
allocation thereof. 

(d) definition of and limitation on the City's 
financial responsibility. 

(e) basis for obtaining air-space lease from the 
National Harbours Board. 

(f) other facilities that may be considered supportive 
or necessary to the successful operation of the 
trade/convention centre. 

(g) budgetary needs. 

(h) participation by Marathon Realty. 

The Task Force would report before the end of September, 19 78. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Rankin, 

THAT Council inform the Provincial Government that it 
cannot accept the present proposal for a convention/trade 
centre to be run by the City within the suggested funding 
formula. 

- LOST 

(Aldermen Bellamy, Gerard, Harcourt, Kennedy, Puil 
and the Mayor opposed) 

MOVED by Aid. Marzari, 

THAT the City carry out a cost benefit analysis on the 
proposed convention/trade centre at Pier B-C. 

(Deferred) 

MOVED by Aid. Harcourt, 

THAT the above motion of Alderman Marzari be deferred 
pending report back from the City Manager on what this would 
entail . 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Brown, 

THAT the composition of the Task Force and the Steering 
Committee, to which the Task Force would report, be submitted 
to the next meeting of Council. 

- CAl^IED UNANIMOUSLY 
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CIVIC RECOGNITION - Mr. Alan Best and 
Mr. William Livingstone 


At this point in the proceedings. Civic Merit Awards were 
presented to Mr. Alan Best, former Curator of the Stanley Park 
Zoo and to Mr. William Livingstone, former Deputy Superintendent 
of Parks, Vancouver Park Board. 

Mayor Volrich paid tribute to Messrs. Best's and Livingstone's 
service to the citizens of the City and presented them with Civic 
Merit Medals and a copy of the formal inscription in the Civic 
Merit Award Book. 

The recipients responded in appreciation. 


The Council recessed at approximately 4:05 p.m. and following 
an 'In Camera' meeting in the Mayor's Office, reconvened in open 
session in the Council Chamber at approximately 5:00 p.m., with 
the same members present. 


DELEGATIONS 

1. Rezoning Applications - 
5660 and 5670 Yew Street 

In a City Manager's report dated June 14, 1978, the Director 
of Planning reported that rezoning applications have been 
received as follows: 

(a) From Mr. R.A.W. Elliot and Mr. L.G.F. Cooper, Accountants, 
to renovate an existing residential home for their personal 
use to carry on a private practice of chartered accountancy 
in the Kerrisdale area (5660 Yew Street) 

(b) Mr. W.S. Munroe and Mr. P.C. Crawford, Barristers and 
Solicitors, to construct solely for their own personal 
use a professional building to carry on their own 
private practice of law in the Kerrisdale area 

(5670 Yew Street) . 

The Director of Planning recommended that these applications 
not be approved as he cannot support the introduction of 
commercial uses across a lane into a residential community when 
evidence exists to indicate that presently zoned C-2 Commercial 
properties in the Kerrisdale corwnunity are not presently utilized 
and could be redeveloped to provide suitable space. 

Mr. W.S. Munroe addressed Council on behalf of the applicants 
and requested that these rezoning applications be forwarded to a 
Public Hearing. 

MOVED by Aid. Puil, 

THAT the rezoning applications be referred direct to a 
Public Hearing. 

- CARRIED 


(Alderman Rankin opposed) 
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2. D.P.A. - 3655 West 10th Avenue 
Gordon Import Autos Limited 

In a Manager's report dated June 20, 1978, the Director of 
Planning reported for information and clarification, the history 
of the application by Mr. I.R. Gordon of Gordon Import Autos 
Limited, to use an adjoining site to the present car sales 
business for off-street parking purposes. In his report, the 
Director of Planning commented on certain statements made by 
Mr. Gordon relating to his application. 

nr. Gordon addressed Council and read from his letter 
dated June 15, 19 78, requesting approval of his development 
permit application. According to Mr. Gordon, the reason given 
for refusal of his application was that objections were received 
by the Planning Department from neighbouring property owners, in 
response to a questionnaire mailed to them by the Planning 
Department. Mr. Gordon advised that he has spoken to all the 
property owners in the 3600 Block West 10th Avenue and only one 
of them was not in favour of the proposal. 

MOVED by Aid. Harcourt, 

THAT the Director of Planning be requested to give 
favourable consideration to approval of the development permit 
application from Gordon Import Autos Limited to use an adjoining 
site to the present car sales business for off-street parking 
purposes. 

- CARRIED 

(Alderman Brown opposed) 


3. Lease of Nat Bailey Stadium 

Before Council was a report of the City Manager dated 
June 22, 1978, in which the Director of Legal Services and 
Superintendent of Parks reported on the terms of the proposed 
lease between the City of Vancouver and the Vancouver Canadians 
Professional Baseball Ltd. , including a brief review of 
developments to date in connection with the negotiations. The 
report summarized 13 provisions which are contained in the 
recent revision of the lease. 

Submitted this day was a revised section of the report 
dealing with Items 4 to 10 of the lease. The report concluded 
with the following recommendations: 

"THAT the lease include the following provisions: 

Re, Item 3 : 

That the option to renew for a further five years shall 
be subject to re-negotiating the rent, rather than all 
the terms of the lease. 

Re, Item 9 : 

That certain improvements remain the property of the 
Baseball Club and can be removed by them. (These would 
not be repaid by the City out of rental revenue.) Any 
such improvements have to be: 

(a) listed in a schedule at the time lease is signed; 

(b) have to be over and above the $200,000 worth of 
improvements promised by Mr. Ornest and additional 
to the basic requirements of a stadium. 


cont'd* • , , 


Regular Council, December 15, 1970 

DELEGATIONS AND COMMUNICATIONS OR PETITIONS 

Christmas Bonus: 
Social Service Recipients 

A delegation was received from the Unemployed Citizens 
Improvement Committee in support of a letter dated December 8, 
1970, asking Christmas monies in the amount of $20,000 be 
provided to assist single men and women and married couples, 
all on welfare, with special Christmas consideration, 

MOVED by Aid, Rankin, 

THAT a grant of $20,000 be made to the Unemployed Citizens 
Improvement Committee, under such directions as the Board of Admin- 
istration considers advisable in respect of legal and accounting 
saf eguards , 

- LOST 

MOVED by Aid, Bird, in Amendment, 

THAT a grant of $20,000 be made available to the United 
Community Services for disbursement under arrangements satis- 
factory to the Director of Finance in respect of the persons 
referred to in the request and steps be taken to initiate the 
matter in such a way that the City may be able to obtain 
assistance under the Canada Assistance Plan, 

- LOST 

(The motion of Alderman Rankin was put and lost,) 
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DELEGATIONS AND BOARD OF ADMINISTRATION REPORTS 

Building and Planning Matters (cont'd ) 

City-owned Lands - Angus Drive and 

75th Avenue: Development 

Horner Developments Ltd, (Clause 4) 

The Council considered the Board of Administration report 
in this clause in respect of proposed development of City-owned 
lands in the vicinity of Angus Drive and 75th Avenue by Horner 
Developments Ltd, 

In this respect Mr, Horner appeared and presented a brief 
dated December 15th dealing with both City-owned and privately- 
owned lands in the area and submitting certain proposals, 

MOVED by Aid, Adams, 

THAT Clause 4 of the report of the Board of Administration 
(Building and Planning matters), dated December 11, 1970, be 
adopted , 

- CARRIED 


The Council (in Committee of the Whole) recessed at 
approximately 3:45 P,M, to reconvene 'In Camera' in the Mayor's 
Office following which the Council reconvened in open session 
in the Council Chamber at approximately 4:40 P,M, with the 
same members of the Council present, 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ,) 

Building and Planning Matters (cont'd ) 

Building Site: 

X-Kalay Foundation Society (Clause 5) 

The Board of Administration submitted a report of the 
Director of Social Planning/Community Development and the Director 
of Planning with respect to a request from the X-Kalay Foundation 
Society that the Council release 3,3 acres of a 6,6 acre townhouse 
and garden apartment site in Area A of Champlain Heights for a 
building site for the Society, 
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Re, Item 13 ; 

That the parking arrangements and fees, if any, be to the 
satisfaction of the City Engineer and the Superintendent 
of Parks; and that the cost of improving and/or extending 
the parking lot, if and when required, shall be shared on 
a basis to be negotiated." 

Mr. Ralph Long addressed Council on behalf of his client, 
Mr. Ornest and Vancouver Canadian Professional Baseball Limited. 
He stated that the lease conditions as amended this day are 
satisfactory to his client. Mr. Long also made a submission on 
the matter of parking and the 50 t parking fee charged by the 
baseball club for admission to the parking lot at the Stadium. 

Mr. Larry Beasley, Riley Park Area Planner, stated the 
Planning Site Office has had some complaints about baseball 
patrons parking in front of residences. 

Mr. D. Rudberg, Assistant City Engineer - Traffic, said 
the Engineering Department is continuing to survey the parking 
situation in the area. Some earlier statistics based on 1,000 
to 1,200 attendance, showed approximately 66% of the cars 
parking in the lot and about 100 cars parking in the area. The 
Engineering Department recently opened up Midlothian to on-street 
parking and this could affect the parking situation at the 
Stadium. 

Mr. Lefeaux, Superintendent of Parks, stated the Park Board 
has not had any complaints related to on-street parking in the 
area. 

MOVED by Aid. Harcourt, 

THAT the lease include the following provisions: 

Item 3. 

The option to renew for a further five years shall 
be subject to renegotiating the rent, rather than 
all the terms of the lease: 

Item 9 . 

Certain improvements remain the property of the 
Baseball Club and can be removed by them, (These would 
not be repaid by the City out of rental revenue.) 
Any such improvements have to be : 

(a) listed in a schedule at the time lease is 
signed; 

(b) have to be over and above the $2 00,000 worth 
of improvements promised by Mr. Ornest and 
additional to the basic requirements of a stadium. 


- CARRIED UNANIMOUSLY 
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DELEGAT IQMS ( cont ' d ) 

Lease of liat fiiailey stadiuat 
(cont'd) 


MOVED by Aid. Harcourt, 

THAT the parking arrangements and fees, if any, be to 
the satisfaction of the City Engineer and the Superintendent 
of Parks. 

- CARRIED 

(Aldermen Ford, Marzari and Rankin opposed) 

MOVED by Aid. Harcourt, 

THAT the cost of improving and/or extending the parking lot, 
if and when required, shall be shared on a basis to be negotiated. 

- CARRIED 

(Alderman Gerard opposed) 


4. Rezoning Application - 

2675-2685 Mackenzie Street 

The Director of Planning, in a City Manager's report dated 
June 20, 1978, reported on a rezoning application by Mr. Gery 
Liosis to have both Lots A and B (2675 and 2685 Mackenzie Street) 
rezoned to RT-2 since adjoining properties, being similar in 
size to his, contain four three storey houses and are known as 
duplexes or revenue houses. In his report, the Director of 
Planning stated he cannot support the proposed rezoning which, 
if approved, would allow the outright development of a two-family 
dwelling on each of the two lots comprising the site and would 
not be consistent with the intent and general development within 
the RS-1 One Family Dwelling District on surrounding lands. He 
therefore recommended that the application be not approved. 

Mr. Liosis addressed Council and urged that Council approve 
his rezoning application. 

MOVED by Aid. Harcourt, 

THAT the recommendation of the Director of Planning contained 
in the City Manager's report dated June 20, 1978, be approved, and 
therefore, this rezoning application be not approved. 

- CARRIED UNANIMOUSLY 


5. Impact of Fire and Building 

By-lav/s on Existing Buildings 

Council on June 13, 1978, agreed to hear representation from 
Mr. H.D. Wilson on behalf of the Apartment Tenant Owners' 
Association on impact of Fire and Building By-laws on existing 
buildings . 

It was noted that a report dated June 15, 1978, from the 
Joint Standing Committees on Community Services and Planning & 
Development on this topic will be before Council later this day. 

Mr. Wilson addressed Council and referred to his previously 
circulated brief dated June 23, 1978. He contended that owner 
occupied suites should be considered as private dwelling houses 
and that owner occupied apartment buildings should be exempt 
from provisions of the Fire By-law No. 2193 and Amendment No. 5012 
to a reasonable degree. 

Mr. Wilson was advised that one of the recommendations which 
would be before Council later this day is that the composition of 
the existing Building Board of Appeal be expanded by the addition 
of a consumer representative in order to include representation 
familiar with the social implications of Fire By-law enforcement. 


333 


BetulliiJ g^tiftcii* 11 

DELEGATIONS (cont'd) 

Impact of Fire & Building By-laws 
on Existing Buildings (cont'd) 

It was suggested to Mr. Wilson that his organization could 
make representation to the Building Board of Appeal when a 
consumer representative has been added. 

MOVED by Aid. Harcourt, 

THAT the representation from Mr. Wilson on behalf of the 
Apartment Tenant Owners' Association, be received. 

- CARRIED UNANIMOUSLY 


6. D.P.A. - 1180 West 15th Avenue 
Personal Care Home 


Earlier this day Council had agreed to hear representations 
from Mr. W.A. Street when a clause in the report of the Standing 
Committee on Planning and Development dated June 15, 19 78, on 
'Personal Care Homes - Guidelines' is before it. 

Due to the lateness of the hour, the Mayor enquired of the 
delegation if he wished the matter deferred to the next meeting 
of Council. Mr. Street replied in the affirmative. 

MOVED by Aid. Harcourt, 

THAT consideration of this clause in the report of the 
Standing Committee on Planning and Development dated June 15, 1978, 
and representation from Mr. W.A. Street, be deferred to 2:00 p.m., 
July 11, 1978. 

- CARRIED UNANIMOUSLY 
CITY MANAGER'S REPORTS (cont'd) 

Finance Matters 
(June 23, 1978) 

Purchase of Gas Chromatograph for 
City Analyst's Division & Overtime 
for City Analyst's Laboratory 
(Clause 3) 


MOVED by Aid. Harcourt, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED 

(Aldermen Brown and Puil opposed) 


STAND INv, , ..x^irORTS 

II. Report of Standing Committee 
on Community Services, 
June 15, 1978 


Noise from Soft Rock Cafe, 
1921 West 4th Avenue (Clause 7) 

MOVED by Aid. Rankin, 

THAT the recommendations of the Committee contained in 
this Clause be approved. 

- CARRIED 

(Alderman Kennedy opposed) 

(Aldermen Gerard and Harcourt opposed to recommendation 
B(ii) ) 
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COMMITTEE OF THE WHOLE 

MOVED by Aid. Harcourt, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNAI^IIMOUSLY 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Bellamy, 

THAT the report of the Coiilmittee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


BY-LAWS 

1. BY-LAW TO AMEND BY-LAW NO. 4444, 
BEING A BY-LAW TO PROVIDE FOR THE 
ANNUAL INDEMNITY OF THE MAYOR AND 
THE ALLOWANCE PAYABLE TO THE DEPUTY 
MAYOR WHILE HOLDING OFFICE 


MOVED by Aid. Harcourt, 
SECONDED by Aid. Kennedy, 

THAT the By-law be introduced and read a first time. 

- CARRIED 

(Alderman Rankin opposed) 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

I'lOVED by Aid. Harcourt, 
SECONDED by Aid. Kennedy, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED 

(Alderman Rankin opposed) 


2. BY-LAW TO AMEND BY-LAW NO. 4445, 
BEING A BY-LAW TO FIX THE AMOUNT 
TO BE PAID ANNUALLY TO THE 
ALDERMEN OF THE CITY 


MOVED by Aid. Harcourt, 
SECONDED by Aid. Kennedy, 

THAT the By-law be introduced and read a first time. 

- CARRIED 

(Aldermen Brown, Ford and Rankin opposed) 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Kennedy, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED 


(Aldermen Brown, Ford and Rankin opposed) 
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The Council recessed at approximately 6:30 p.m. to reconvene 
at 7:45 p.m. 

The Council reconvened at 7:45 p.m., with Mayor Volrich in 
the Chair and the following members present: 

PRESENT : Mayor Volrich 

Aldermen Bellamy, Brown, Ford, Gerard, 
Gibson, Harcourt, Kennedy, 
Marzari and Rankin 

ABSENT : Alderman Puil 

CLERK TO THE COUNCIL: R. Henry 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Gibson, 
SECONDED by Aid. Bellamy, 

THAT this Council resolve itself into Committee of the 
Whole, Mayor Volrich in the Chair. 

- CARRIED UNANIMOUSLY 


CITY MANAGER'S REPORTS (cont'd) 

Fire & Traffic Matters 
(June 23, 1978) 


Cassiar/Cambridge Loop 
(Clause 1) 


MOVED by Aid. Kennedy, 

THAT the recommendation of the City Manager contained 
in this Clause be approved. 

- CARRIED UNANIMOUSLY 


Finance Matters 
(June 23, 1978) 

The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Orplieum Booking - Vancouver Chamber Choir 
CI. 2: Schedule of Rental Rates - Queen Elizabeth 

Theatre, Playhouse & The Orpheum, September 1, 

1978, to August 31, 1979 
CI. 3: (a) Purchase of Gas Chromatograph for City's 
Analyst's Division 

(b) Overtime for City Analyst's Laboratory 

Clause 1 

Council was advised that it was the unanimous recommendation 
of the Civic Theatres Board that Council approve a grant equal to 
rental of The Orpheum by the Vancouver Chamber Choir on March 9, 
1979. 

MOVED by Aid. Kennedy, 

THAT the reco!i»>endation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
I4AJ0RITY 
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Clause 2 

MOVED by Aid. Brown, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 

Clause 3 

For Council action on this Clause, see page 11. 


Property Matters 
(June 23, 1978) 

The Council considered this report which contains tv;o 
clauses identified as follows: 

CI. 1: Acquisition of Right-of-Way for Drainage of 

Burns Bog Landfill, Delta 
CI. 2: Transfer of 2 City Lots from Land Purchase 

Fund to Property Endowraent Fund 


Clauses 1 and 2 

MOVED by Aid. Kennedy, 

THAT the recommendations of 
in Clauses 1 and 2 be approved. 


the City Manager contained 

- CARRIED UNANIMOUSLY 


B. Public Investments in 
the City of Vancouver 

MOVED by Aid. Rankin, 

THAT this report of the City Manager dated June 19, 1978, 
be received for information. 

- CARRIED UNANIMOUSLY 


STANDING C0r4MITTEE REPORTS (cont'd) 

I. Joint Report of Standing Committees 
on Community Services & Planning 
and Development, June 15, 1978 


Impact of Fire and Building 
By-laws on Existing Buildings 
(Clause 1) 


MOVED by Aid. Rankin, 

THAT recommendations A to J and K(ii) of the Committee 
contained in this Clause be approved and recommendation L be 
amended and then approved as follows: 

"L. THAT, when the National Fire Code is adopted , staff 
be instructed to prepare a report to Council on a 
suitable 'grandfather' clause, with an appropriate 
time limit, indicating that persons who have recently 
upgraded to present standards do not need to upgrade 
for minor changes arising out of the adoption of the 
National Fire Code."; 

FURTHER THAT recommendation K(i) of the Committee be 
deferred. 

- CARRIED UNANIMOUSLY 
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STANDING COMMITTEE REPORTS (CQIlt'd) 

II. Report of Standing Committee 
on Community Services, 
June 15, 1978 

The Council considered this report which contains nine 
clauses identified as follows: 

Request for Purchase of Surplus City Furniture & 
Equipment - Mt. Pleasant Community V/orkshop and 
Re-employment Centre 

Liquor Permit Application - 2676 West Broadway 
Liquor Permit Application - 3875 Point Grey Road 
Extension of Hours - Fraser Arms 'Pub' 
Petition from Residents of 3200 East 16th and 17th 
Avenues re Noise from 3270 East 16th Avenue 
Condition of Property - 5178-5188 Moss Street 
and 5239-5255 Fairmont Street 

Iloise from Soft Rock Cafe, 1921 West 4th Avenue 
Lifeguarding in Vancouver 
Condition of Family and Juvenile Courts, 
2625 Yale Street 


Cl. 

1: 

CI. 

2: 

Cl. 

3: 

Cl. 

4: 

Cl. 

5: 

Cl. 

6: 

Cl. 

7: 

Cl. 

8: 

Cl. 

9: 


Clauses 1, 2, 3, 4, 5, 
6, 8 and 9 

MOVED by Aid. Rankin, 

THAT Clause 1 be received for information and the 
recommendations of the Committee contained in Clauses 2, 3, 4, 
5, 6, 8 and 9 be approved. 

- CARRIED UNANIMOUSLY 

Clause 7 


For Council action on this Clause, see page 11. 


IXtI. Report of Standing Committee 
on Planning and Development, 
June 15, 1978 


The Council considered this report which contains three 
clauses identified as follows: 

Cl. 1: Monthly Status Report on Rezoning Applications 
Cl. 2: Personal Care Homes - Guidelines 
Cl. 3: Chinese Cultural Centre 


Clause 1 

MOVED by Aid. Harcourt, 

THAT the recommendation of the Committee contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 

Clause 2 

For Council action on this Clause, see page 11. 
Clause 3 

During consideration of this Clause, Council noted a letter 
dated June 26, 1978, from Boughton and Company, Solicitors for 
the Chinese Canadian Activity Centre Society requesting that 
Council consider leasing the Chinese Cultural Centre property to 
the Society for construction of a community centre. 
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Seport of Standing CommiLtee- 
dn Planning and Development; f 
June 15, 1978 (contMj 


Chinese Cultural Centre 
fClause 3) (cont'd) 

MOVED by Aid. Harcourt, 

THAT the recommendation of the Committee contained in 
this Clause be approved; 

FURTHER THAT the letter from Boughton and Company dated 
June 26, 1978, be received. 

- CARRIED 

(Alderman Kennedy opposed) 


IV. Report of Standing Committee 
on Finance & Administration, 
June 15, 1978 

The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Federal Employment Program Canada Works - 
(Phase III) 

CI. 2: Funding Costs of Street Closures and Street 

Signing - Tall Ships Visit 
CI. 3: N.I. P. Additional Funding - 19 7 8 Supplementary 

Capital Budget 

Clause 1 

MOVED by Aid. Brown, 

THAT the recommendations of the Committee contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 

Clause 2 

During consideration of this clause, Council noted a report 
from the City Manager dated June 20, 1978, in which the City 
Engineer submitted a breakdown of the estimated costs for street 
signing, closure and additional services during the Tall Ships 
visit to Vancouver. In the report, the City Manager recommended 
that the City Engineer be authorized to undertake the work to a 
maximum of $7,500.00. He also continued to recommend that the 
Nautical Events Committee be asked to provide the funds. Failing 
that, he recommended that it be charged to Contingency Reserve. 

MOVED by Aid. Brown, 

THAT the City Engineer be authorized to undertake street 
signing, closure and additional services related to the Tall 
Ships visit to Vancouver to a maximum of $7,500.00; 

FURTHER THAT the Nautical Events Committee be requested to 
consider providing funds for these costs from its budget. 

- CARRIED 

(Aldermen Bellamy and Kennedy opposed) 

MOVED by Aid. Gerard, 

THAT, should the Nautical Events Committee be unable to 
provide the necessary funds to cover services provided by the 
City Engineer, that the needed funds be allocated from Contingency 
Reserve. 

- LOST (tie vote) 

(Aldermen Brown, Harcourt, Marzari, Rankin and the 
Mayor opposed) 
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N.I. P. Additional Funding - 1978 
Supplementary Capital Budget (Clause 3) 

During consideration of this Clause, Council noted a brief 
dated June 21, 19 78, from the Mt. Pleasant H.I. P. Committee 
strongly opposing the City shifting monies from one H.I. P. 
program to another until all work in a particular program is 
completed. This N.I. P. Committee also strongly opposed 100% 
subsidy of local improvement projects for the Kiwassa area. The 
Committee recommends a 25% subsidy, the same as Mt. Pleasant 
because a large number of people in Mt. Pleasant are senior 
citizens also. 


Also before Council was a submission from the Kiwassa N.I. P. 
Committee providing additional information and requesting an 
immediate allocation of $36,625.00 in N.I. P. funds and also 
requesting 100% subsidy on local improvement projects. 

MOVED by Aid. Brown, 

THAT recommendations A to I of the Committee contained in 
this Clause be approved. 

(Amended) 

MOVED by Aid. Marzari in amendment, 

THAT recommendations C and I be deferred pending further 
discussion with the Kiwassa N.I. P. Committee. 


- CARRIED 

AMENOc 


(Aldermen Brown, Gerard, Gibson and Kennedy opposed) 


SEi PAG. 


V. Joint Report of Standing Committees 
on Finance and Administration and 
Planning and Development, 
June 22, 1978 


Granville Street - Nelson to 
Bridge - Sharing Consultant 
Costs (Clause 1) 


MOVED by Aid. Brown, 

THAT the recommendations of the Committee contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 


VI.. Report of Standing Committee 
on Community Services, 
June 22, 1978 


Extension of Hours - Kingston 
Hotel Pub and Others (Clause 1) 


MOVED by Aid. Rankin, 

THAT the recommendation of the Committee contained in 
this Clause be approved after adding the following pubs to 
the list: 


Drake Hotel, 606 Powell - operating hours extended to 1:00 a. 
American Hotel, 928 Main ) ^- ^ ^ ■ ^ 

St. Regis Hotel, 602 Dunsmuir) " °PSidnight extenaed to 


- CARRIED UNANIMOUSLY 
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VII . Report of Standing Committee 
on Community Services, 
June 22, 1978 

Grant Request - Summer Sports 
Programs 1978 (Clause 1) 

MOVED by Aid. Rankin, 

THAT the recommendations of the Committee contained in 
this Clause be approved. 

- CARRIED BY THE 
REQUIRED MAJORITY 

(Alderman Brown opposed) 


G.V.R.D. Matters 

There were no comments with respect to G.V.R.D. matters 

insofar as the Regional District meeting for June 28, 1978, 
is concerned. 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Harcourt, 

THAT the Comraittee of the Whole rise and report. 

- CARRIED UiIANIMOUSLY 

MOVED by Aid. Harcour , 
SECONDED by Aid. Rankin, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


BY-LAWS (cont'd) 


3. BY-LAW TO AMEND BY-LAW NO. 3575, 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW (S/W Corner East 29th 
Avenue and Prinoe Albert Street) 

MOVED by Aid. Ford,' 
SECONDED by Aid. Gerard, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Ford, 
SECONDED by Aid. Gerard, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

(Alderman Marzari and the Mayor were excused from 
voting on this By-law) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont 'd ) 
Building Site: 

X-Kalay Foundation Society (cont'd ) 

Reasons are set out in the report why it is felt the request 
cannot be supported. However, alternative sites were discussed 
with the Society and agreement reached to an approximately 2-acre 
site immediately east of the Baptist Theological College. The 
Technical Planning Board resolved as follows: 

'THAT the Technical Planning Board have no objection from 
a planning point of view to the reservation of this 
approximately two-acre site to the X-Kalay Foundation 
Society, subject to the Society obtaining approval to 
rezoning to CD-I on the basis of a schematic proposal, 
this reserve to be for a period of six months to enable 
the scheme of development and terms of sale to be 
determined . ' 

MOVED by Aid. Linnell, 

THAT the proposal of the Technical Planning Board contained 
in its resolution of November 27th set out above, be approved. 

- CARRIED 

Balance of Building and Planning Matters 

MOVED by Aid. Bird, 

THAT, in respect of the report of the Board of Administration 
(Building and Planning matters), dated December 11, 1970, Clauses 
1, 3 and 7 be adopted and Clause 6 received for information. 

- CARRIED 

Finance Matters 

Assessments for School and 
Hospital Purposes (Clause 3) 

The Board of Administration reported in respect of proposed 
Provincial Legislation limiting annual increases in assessments 
on land and improvements for school and hospital purposes. The 
Board of Administration submitted a proposed brief, pursuant to 
Council resolution of November 10th and prepared by the Assessment 
Commissioner . 

Alderman Phillips advised that the Executive of the Union 
of British Columbia Municipalities met with the Provincial Cabinet 
on December 9th and presented a brief on this subject and the 
Executive received a good reception. The Alderman stated, however, 
that further information would be given to Council at an 'In 
Camera' session. 

Commissioner Sutton Brown advised a copy of this Board of 
Administration report on the subject was forwarded to the Executive 
Director of the U.B.C.M. prior to the Executive's presentation . 

MOVED by Aid. Adams, 

THAT the Vancouver City Council unanimously supports the 
brief of the U.B.C.M. on this subject, as presented to the 
Provincial Cabinet by the Executive on December 9th; 

FURTHER THAT the information contained in the Board of 
Administration report be forwarded to Victoria to assist in 
consideration of the matter. 


- CARRIED 
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BY-LAWS {contM) 

4. BY-LAW TO AMEND BY-LAW NO. 4 810, 
BEING THE SIGN BY-LAW (S/W Corner 
East 29th Avenue and Prince Albert) 

MOVED by Aid. Ford, 
SECONDED by Aid. Gerard, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Ford, 
SECONDED by Aid. Gerard, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

(Alderman Marzari and the Mayor were excused 
from voting on this By-law) 


5. BY-LAW TO AMEND BY-LAW NO. 3575, 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW (N/W Corner 14th Avenue & 
Nootka Street) 


MOVED by Aid. Bellamy, 
SECONDED by Aid. Rankin, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Ford, 
SECONDED by Aid. Gerard, 

TliAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

(Aldermen Gibson, Kennedy and the Mayor were excused 
from voting on this By-law) 


6. BY-LAW TO AMEND BY-LAW NO. 4 810, 
BEING THE SIGN BY-LAW (N/W Corner 
14th Avenue & Nootka Street) 


MOVED by Aid. Bellamy, 
SECONDED by Aid. Rankin, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 


cont ' d. . , 


BY-LAW TO AMKND BY-LAW NO. 4 010, 
BUmQ Sim m^UiSI {H/W comer 

14th hmm&'-'^ KoqtJg^ Strg^et) tGoait.'^) 

MOVED by Aid. Bellamy, 
SECONDED by Aid, Rankin, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UHAIvIIMOUSLY 

(Aldermen Gibson, Kennedy and the Mayor were excused 
from voting on this By-law) 


7. BY-LAW TO DIVERT TO OTHER 
PURPOSES CERTAIN PROCEEDS 
OF BY-LAWS NUMBERED 44 68 
AND 50 30 


MOVED by Aid. Brown, 
SECONDED by Aid, Marzari, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
:-lAJORITY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Brown, 
SECONDED by Aid. Marzari, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
riAJORITY 


MOTIONS 


A, Allocation of Land for Lane Purposes 

(Lot 9, VlH of Lot 10, Subdivision "D", 
Block 156, D.L. 264A, Plans 616 & 1771) 

MOVED by Aid. Gibson, 
SECONDED by Aid. Puil, 

TIIAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for lane purposes, the following described lands: 

South 10 feet of each of: 

First: Lot 9 

Secondly: The West h of Lot 10 
Both of: Subdivision "D" 

Block 156 

District Lot 264A 

Plans 616 and 1771; 

AND WHEREAS it is deemea expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

THEREFOl^ BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes, and declared to form and constitute portions of 
lane, 

- CARRIED UNANIMOUSLY 
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B. Allocation of Land for Lane Purposes 
(NIO' of Lot 16, Subdivision "U", 
Block 156, D.L. 264A, Plans 61G & 1771) 

MOVED by Aid. Gibson, 
SECONDLD by Aid. Puil , 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for lane purposes, the following described lands: 

North 10 feet of Lot 16, Subdivision "D", Block 156, 
District Lot 264A, Plans 616 and 1771; 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes, and declared to form and constitute portions of 
lane . 

- CARRIED UNANIMOUSLY 


ENQUIRIES ANu OTHER MATTERS 


Alderman Harcourt - 
Sale of Barbequed Pork 


referred to a statement in 
the press that the Medical 
Health Officer is prosecuting 
vendors of barbequed pork 
under the Provincial Health 
Act and requested a report 
on this matter. 


The Mayor directed a report 
on this matter to the next 
meeting of Council if possible. 


The Council adjourned at approximately 3:40 p.m. 


The foregoing are Minutes of the Regular Council 
Meeting of June 27 , 1978, which wer/^ adopted after 
amendment on July 11, 1978. / 



MAYOR 


MANAGER'S REPORT 


June 14, 


1978 


TO: Vancouver City Council 


SUBJECT: Rezoning Applications: (1) 

(2) 


5660 Yew Street; and 
5670 Yew Street 


CLASSIFICATION: RECOMMENDATION 

The Director of Planning reports as follows: 

"Rezoning applications have been received from (1) Mr. R.A.W. Elliot and 
Mr. L.G.F. Cooper, Accountants and from (2) Mr. W.S. Munroe and Mr. P.C. 
Crawford, Barristers and Solicitors, to amend Zoning and Development 
By-Law No. 3575 whereby two properties at (1) 5660 Yew Street and (2) 
5670 Yew Street (lots 3 and 4 respectively, of Lot 1 of Lot 6, Block 17, 
D.L. 526, Plan 3564) would be rezoned from RM-3 Multiple Dwelling District 
to CD-I Comprehensive Development District for the purpose of: 

(1) 'renovating an existing residential home for their personal use 
to carry on a private practice of chartered accountancy in the 
Kerrisdale area (5660 Yew Street);' and 

(2) 'constructing solely for their own personal use a professional 
building to carry on their own private practice of law in the 
Kerrisdale area (5670 Yew Street).' 


Site Description 

The two sites are located on the east side of Yew Street, between West 40th 
and West 41st Avenues. Both sites have a frontage along Yew Street of 33 feet (10.058 m) 
and a depth of 120 feet (36.576 m) to a 16 foot (4.877 m) north/south lane to 
the east. The southerly site (5670 Yew Street) is also flanked on its southern 
boundary by a 20 foot (6.096 m) east/west lane which services the properties along the 
north side of 41st Avenue and the south side of 40th Avenue. Both sites are zoned 
RM-3 Multiple Dwelling District and each has a site area of 3,960 square feet 
(367.896 m^). (See the attached Appendix A plan). 

The southerly site, 5670 Yew Street, is developed with a one-storey plus 
basement one family dwelling. The northerly site, 5660 Yew Street, is 
developed with a one and a half-storey plus basement one family dwelling. A 
visual exterior inspection indicates that both dwellings appear to be in 
fair condition and occupied. 

Lands to the east, north and west of the two sites are zoned RM -3 Multiple 
Dwelling District and are generally developed with apartment buildings ranging in 
height from three to twelve storeys. The property immediately adjacent to the 
north of 5660 Yew Street is developed with a three storey, plus basement, 
apartment building which was built in 1955, and contains 13 suites. Immediately 
to the east across the north/south lane there is an older two-storey plus basement 
apartment building, containing six units. Across Yew Street to the west is another 
33 foot wide (10.058 m) property, (5669 Yew Street) developed with a one storey 
plus basement single family dwelling which appears to be in good condition. The 
property to the north of this existing single family dwelling is developed with 
a 2 storey plus basement apartment building containing 9 suites. 


The lands to the south of the site are zoned C-2 Commercial District and form 
part of the Kerrisdale suburban commercial district which extends between 
Larch Street to the west and Maple Street to the east, on both sides of 41st 
Avenue. The C-2 zone also extends north along West Boulevard to the north side 
of West 37th Avenue and to the south generally on both East and West Boulevards 
to West 49th Avenue. 


Consideration has been given in the past to similar rezoning applications for 
the property at 5669 Yew Street, which is the single family dwelling across Yew 
Street from the two sites presently under consideration. The most recent application 
was submitted in February 1972, by Frank Anderson, Architect, on behalf of the 
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owner, Wi 1 1 iam S. Munro, one of the present applicants. The request was to 

rezone the property from RM-3 Multiple Dwelling District to C-2 Commercial District 

for the purpose of constructing "a three storey office building". 

The Director of Planning, in his report dated July 18, 1973, recoitmended that the 
application be not approved as: 

"extension of an isolated C-2 Commercial site into the apartment area and 
construction of a commercial building is considered unsuitable and incompatible 
with the adjacent apartment development." 

At the request of the applicant, Council deferred consideration of the rezoning 
application. The applicant subsequently failed to re-activate the application and 
the file was closed in September 1974. 

Proposed Development 

For the property at 5660 Yew Street, the applicants of the proposed rezoning to 
CD-I Comprehensive Development District, Messrs. Elliot and Cooper, submitted 
plans of the existing building which were stamped "Received, City Planning 
Department, February 28, 1978". In a letter which accompanied the rezoning 
application, the applicants state that they proposed to renovate the existing 
single family dwelling "to provide a professional office for a chartered 
accountancy practice. We propose to renovate the interior and exterior with 
such exterior renovation to conform to the residential nature of the area". 

For the property at 5670 Yew Street, the applicants of the proposed rezoning to 
CD-I Comprehensive Development District, Messrs. Munro and Crawford, submitted 
plans which were stamped "Received, City Planning Department, February 13, 1978". 
These drawings indicate a proposed office building, one storey plus basement in 
height with partial cellar mechanical and storage facilities, which the appli- 
cants propose solely for the use of their own law firm. The plans indicate four 
lawyers' offices, an estates' office and seven secretarial/receptionist stations. 
Twelve employees could therefore be readily accommodated. The figures supplied 
by the applicant indicate a gross floor area of 3,126 square feet (290.415 m^), a 
floor space ratio of 0.76 and a site coverage of 42%. Five off-street parking 
spaces are also proposed. No off-street loading space is indicated. A front yard 
setback of three feet (0.914 m) is shown. 

Public Input 

In an effort to show corranunity support for these rezoning applications, the appli- 
cants have undertaken several actions: 

1. The Planning Department has received from the applicants letters of 
support for the two applications with a total of 293 signatures from 

both residents and business people who live in the area or frequently make 
use of the Kerrisdale commercial area. The vast majority of these 
signatures were on form letters of the three types shown in Appendix Bl . A 
map fJotting the addresses from which these letters have been received is attached 
as Appendix B2. Letters of support were also received from the Amherst Lions 
Club, the Kerrisdale and District Commercial Association, and the Kerrisdale 
Homeowners' Association. 

2. The applicants, on their own initiative, have posted a rezoning application 
sign on the southerly site, 5670 Yew Street, In order to inform those 
interested of the proposed rezoning. 

3. The applicants sponsored a public meeting on May 3, 1978, to which the 
public, members of Council and Planning Department staff were invited 

to attend. Alderman Puil and approximately 50 other individuals attended 

this meeting. Those present voiced strong support for the proposed 
rezonings and the provision of ground oriented services within the 
"heart" of the Kerrisdale commercial district (generally along West 
41st Avenue between West Boulevard and Vine Street). Alderman Puil 
explained several of the considerations which he would have to deal 
with as a member of Council faced with making a decision on the 
applications, one such concern being the likelihood of further appli- 
cations to extend commercial uses into the residential area, should 
the two current rezonings be approved. 

One of the owners of the apartment building to the north at 5616 Yew Street has 
indicated his opposition to this "spot rezoning". However, if it is to be 
approved, he believes the area bounded by West 40th Avenue, Yew Street and the 
two City-owned lanes should be rezoned for commercial purposes. 
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The Engineering Department, in a memorandum dated June 12, 1978, stated the follow- 
ing: 

"The East 4 feet of Lots 3 and 4 of Lot 1 of Lot 6, Block 17, D.L. 526 are 
required for lane purposes and must be dedicated as such." 


Analysis 

In reviewing a rezoning application to change residentially zoned land to a zoning 
which permits commercial development, consideration must be given to the appro- 
priatenesss of the present development on the site, alternate uses which may be 
considered under the existing zoning, the amount and location of commercially 
zoned lands in the vicinity, and the possible implications such a zoning change 
would have with regard to the surrounding community. 

The single family dwellings presently developed on these sites are not uncommon 
to the area and are permitted as an outright use under the RM-3 Multiple Dwelling 
District Schedule (subject to the same regulations as required in the RS-1 One- 
Family Dwelling District Schedule). Development of RM-3 lands with new one-or 
two-family dwellings is not very corrmon given a variety of factors including the 
relatively limited extent of RM-3 zoned lands in the Kerrisdale area and pressure 
for consolidation of remaining single lots to permit apartment development. In 
many instances single family dwellings remain on sites with limited potential for 
future consolidation due to existing apartment development on adjacent land. Many 
one-family dwellings remain in multiple density residential zones as a consequence 
of being "locked-in", however, this is not the case with the two sites in question. 
Where single family dwellings do presently exist on RM-3 zoned lands, retention of 
these units may be considered desirable in order to maintain a diverse form of 
development. 

The two sites in question have a combined site area of 7,920 square feet (735.792 m ) 
which is in excess of the site area requirement for development of a new apartment 
building, boarding or rooming house. The two sites in question could therefore be 
redeveloped with new one or two family dwellings or an apartment building. With the 
various bonusing provisions in addition to the 1.00 floor space ratio granted out- 
right, it is conceivable that an apartment development with a total floor space ratio 
of 1.20 could be achieved under the current RM-3 zoning provided all off-street 
parking spaces were located within the outermost walls of a building or underground. 
This floor space ratio would permit a maximum of 9,504 square feet of floor area to 
be developed on the site, providing sufficient area for several apartment units. 
Such a development would be consistent with the character of the surrounding resi- 
dential community. As an alternative, the two sites could be consolidated with the 
property adjoining to the north and redeveloped with apartment units as a single 
parcel . 

Vacant, ground level, commercial space is presently available in two locations along 
West Boulevard between West 44th and 47th Avenues. A closed gasoline service 
station also exists on the northwest corner of West Boulevard and West 37th Avenue. 
The recent redevelopment of C-2 properties in the 5500 Block West Boulevard (the 
CMHC office/retail building), a new three storey office development being completed 
in the 5900 Block West Boulevard across from the cornunity centre and a retail office 
development in the 5400 Block West Boulevard indicate a recent trend towards upgrad- 
ing existing C-2 Commercial lands in the Kerrisdale community. This new development 
will likely strengthen the comnercial character of West Boulevard 
and provide additional retail and office space, although it should be noted that 
an older and apparently sound apartment building was demolished to permit the 
new commercial development in the 5900 Block West Boulevard. 

An examination of current development on lands in the Kerrisdale community pres- 
ently zoned C-2 Commercial District indicates that many of the properties are 
underutilized with regard to the zoning provisions or largely developed with 
residential uses, (particularly along East and West Boulevards). 

Consideration should be given to investigating further the appropriateness of 
rezoning from C-2 Commercial to RM-3A Multiple Dwelling District those lands 
presently along East and West Boulevards which are developed with apartments. 
Further study is also required to determine the future of commercial boundaries 
and the relationship to both the surrounding residential lands and the C.P.R. 
rail line which may be used for rapid transit in the near future. Development 
of this rail right-of-way as a rapid transit corridor could significantly alter 
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traffic and pedestrian flows in the Kerrisdale community and require a signifi- 
cant adjustment in current zoning and land uses. The Director of Planning be- 
lieves these issues/problems, needs and development pressures (such as expansion 
of commercial zoning) should be addressed through an Area Planning Study. How- 
ever, because of current budget reductions, area planning studies underway or 
committed, and those communities felt to be of a higher priority for such a study, 
this cannot be recommended. 

It should be noted that during times of peak vehicular flow, the 5600 Block Yew 
Street is highly congested by traffic attempting to enter and leave West 41st 
Avenue and the drug store parking lot located on the northwest corner of West 
41st Avenue and Yew Street. Extension of commercial uses to the north along Yew 
Street would represent a further extension of traffic and congestion into the 
residential area of the community, more than likely resulting in greater use of 
West 40th Avenue and Yew Street by vehicular traffic. 

The proposed development at 5670 Yew Street with a proposed 3 foot (0.914 m) front 
yard is not consistent nor compatible with other residential development in the 
vicinity nor particularly with the 27 foot (8.230 m) front yard provided for the 
development on the ajoining site to the north (5660 Yew Street) which the appli- 
cants propose to retain and convert to office use. 

The applicants' desire to provide accessible office space at ground level is under- 
standable as is their desire to locate in the "heart" of the present Kerrisdale 
business community. The introduction of commercial uses across a lane (which 
assists in reducing commercial/residential incompatibilities) into a residential 
community cannot be supported when evidence exists to indicate that presently zoned 
C-2 Commercial properties in the Kerrisdale community are not presently utilized 
and could be redeveloped to provide suitable space. New developments which will 
provide additional office space are also presently under construction on lands 
currently zoned for such use. Approval of the applications, should it be granted, 
would also likely be followed by submission of rezoning applications from resi- 
dential property owners in the vicinity wishing to have their lands rezoned for 
commercial use. 

Recormendation: The Director of Planning recommends the following: 

That these applications be not approved." 

The City Manager RECOMMENDS that the foregoing recommendation of the Director of 
Planning be approved. 

fOR COUNCIL AC.IC:i SLE P^Q^S).^Jh.. 


MANAGER'S REPORT 

June 20, 1978 

TO: Vancouver City Council 

SUBJECT: Gordon Import Autos Limited 
3695 West 10th Avenue 

CLASSIFICATION: INFORMATION 

The Director of Planning reports as follows: 

"A letter dated June 1, 1978 was submitted by Mr. I. R. Gordon 
of Gordon Import Autos Limited (copy attached) regarding his 
proposal to use an adjoining site to the present car sales 
business for off-street parking purposes. Some of the 
statements made in Mr. Gordon's letter need clarification. 

The site is located on the north side of West 10th Avenue, 
adjacent to the existing Gordon Brothers Auto dealership. 
The site is presently occupied by a one family dwelling. 

Mr. Gordon, on September 14, 1977, filed an application to 
rezone the subject lot from RS-1 to C-2 Commercial District 
to permit use of the site in conjunction with the automobile 
dealership. City Council, on March 14, 1978, adopted the 
recommendation of the City Manager, contained in his report 
dated March 10, 1978, to NO T approve this rezoning application. 

In the report to Council on the rezoning application, the 
Director of Planning noted that he was not prepared to 
recommend approval of the extension of the car dealership into 
the adjacent single family neighbourhood under a rezoning 
application or as a conditional use for parking under the 
existing RS-1 one family dwelling district. 

Subsequently, Development Permit Application No. 80463 was 
filed on March 20, 1978 requesting the use of the site for a 
public parking site to be used in conjunction with the 
existing auto dealership on the adjoining site to the west, 
located in a C-2 District. 

During the processing of the Development Permit Application 
neighbouring property owners were notified. Two letters of 
objection were received from adjacent neighbouring property 
owners objecting to the proposed development. Subsequently, 
after receiving advice from the Development Permit Staff 
Committee, the Director of Planning on May 8, 1978, refused 
the Development Permit Application for the following reason: 

'It is an unsuitable form of development at this 
location, as it extends commercial development into 
the residential district, with particular regard to 
the objections received from neighbouring property 
owners . ' 

Subsequently, Mr. Gordon appealed the decision of the 
Director of Planning to the Board of Variance. 

The Board of Variance heard the appeal on May 31, 1978. 
After hearing from Mr. Gordon and the representative of 
the Director of Planning, the Board refused the appeal 
and upheld the decision of the Director of Planning. 
The Board was informed of the history of this situation, 
including the rezoning application and Council's resolu- 
tion, the Development Permit Application and the decision 
of the Director of Planning." 

The City Manager submits the foregoing report of the Director of 
Planning for the INFORMATION of City Council. 


FOR COUNCIL ACTION SEE PAGE(S) ..ML 
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MANAGER'S REPORT 

June 22, 1978 

TO: Vancouver City Council 

SUBJECT: Lease of Nat Bailey Stadium 

CLASSIFICATION: RECOMMENDATION 


The Director of Legal Services and the Superintendent of Parks 
report as follows: 

"The following is a summary of the terms of the proposed 
lease between City of Vancouver and Vancouver Canadians 
Professional Baseball Ltd., together with a brief review 
of developments in connection with negotiations to date. 

Following Council's decisions on the recommendations attached, 
the Director of Legal Services will be able to finalize and , 
sign the lease. Only items asterisked are in contention. 

BACKGROUND 


City Council, on January 10, 1978, passed the follow- 
ing motion: 

"That $350,000 be allocated out of the 
1978 supplemental capital budget with 
$191,000 of this amount being expended 
from the Park Board allocation, and that 
the City Engineer report to the Trans- 
portation Committee on the matter of 
parking arrangements ; 

"Further that a contract with Mr. Ornest 
be drawn up to the satisfaction of the 
Director of Legal Services and that any 
option to renew the lease be subject to 
renegotiating terms of the lease." 

On February 21, Council passed the following motion: 

"That the agreement between the City 
and Mr. Harry Ornest relating to the 
use of Capilano Stadium for professional 
baseball include provision for parking 
arrangements satisfactory to the City 
Engineer and Superintendent of Parks 
and Recreation . " 

On May 2, 1978, Council passed the following motion 
relating to the lease: 

"That the lease contain a clause to 
place the responsibility of funding 
of parking expansion at Nat Bailey 
Stadium on the Lessee. 

"That the lease contain a clause that 
no parking fee be charged in order to 
discourage parking on adjacent resi- 
dnetial streets. 

"That the lease contain a clause 
requiring the Baseball Club to provide 
attendants to oversee the parking lot 
operation . 
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"That the lease not require provision 
of additional bleachers and only per- 
mit additional seating if parking 
access arrangements are satisfactory 
to the Superintendent of Parks and 
City Engineer. 

"That the lease contain a clause pro- 
viding for improvements to bring the 
existing parking lot up to City By- 
law standards to include asphalt 
surfacing, marking, and drainage; 
such improvements to be implemented 
at the City's option." 

At its meeting February 14, Council passed the 
following motion: 

"That a contract satisfactory to the 
Director of Legal Services be entered 
into with the ball club to be incor- 
porated by Harry Ornest to install 
new field lighting to the City's 
requirements at cost, of which the 
City's share will not exceed 
$350,000 including the City's ex- 
penses, and to include any cancel- 
lation charges arising from recom- 
mendation (i) as a charge to the 
ball club. 

"FURTHER THAT the City make no pro- 
gress payments to the baseball club 
until the contract for field lighting 
at Capilano Stadium has been completed 
to the satisfaction of the City Engineer, 
at which time the City will pay the ball 
club an amount not exceeding $350,000 
for this work . " 


A draft of the proposed lease was prepared and 
submitted to the Club on February 1. Since then, 
negotiations have been progressing slowly. The most 
recent revision of the lease prepared in consultation 
with the City Manager, the Park Superintendent, the 
Baseball Club and the City Engineer contains provi- 
sions which can be summarized as follows: 

1. Term: April 1, 1978 to December 31, 1982. 

2. Rent: The annual rent shall be a siam equal to 
10% of the gross value of all paid admissions to 
professional baseball games, plus 10% of gross 
revenue received by others using the Stadium, 
not including revenue from concessions, or the 
sum of $15,000 per year, whichever is higher. 
The rent will, however, be forgiven annually. 

if the covenants under the lease are complied 
with up to the amount paid by the Club for 
renovations plus the value of some renovations 
which were installed at less than market value. 
These values have yet to be agreed upon. 

*3. Option to renew: The Club will have the option 

to renew for an additional five years on the same 
covenants and conditions, provided that there may 
be no provision for forgiveness of rent and the 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont 'd ) 


Finance Matters (cont'd) 


Grant : 


St. David's School for Boys: 
Squamish Valley (Clause 4) 


The Council considered a request from the St. David's School 
for Boys, Squamish Valley, for a grant in aid. 

The Council did not take action to approve the request. 

Rental Contract Form: Vancouver Rental 
Accommodation Grievance Board (Clause 5) 

The Board of Administration submitted for Council 's inform- 
ation, and pursuant to previous instructions, a report from the 
Vancouver Rental Accommodation Grievance Board forwarding a 
copy of a proposed rental contract form. 

MOVED by Aid. Rankin, 

THAT this proposed rental contract form be referred to the 
Corporation Counsel for review and subsequent submission to 
the Greater Vancouver Apartment Owners' Association and the 
Vancouver Tenants' Council for comments, and report to Council 
in due course. 


Musqueam Indian Reserve: 

Municipal Services for Reserve Band Members 
(Clause 6) 


The Board of Administration submitted the following report 
of the Deputy City Engineer: 

"The Standing Committee on Finance on March 19, 1970, con- 
sidered the following submission of the Band - 

'In order to complement this opening of the Reserve, the 
Band requests normal municipal services for Reserve Band 
members at no cost — police, fire and garbage, mainten- 
ance of streets, roads, sewer and pumping station. The 
Band now pays approximately $1,100 per annum.' 

The Standing Committee on Finance recommended that the above 
be referred to the Board of Administration to submit a report 
to Council on the normal costs involved in 'opening of the 
Reserve ' . 

Council on March 24, 1970: 

(a) Was advised that the estimated annual costs of providing 
normal civic services to Musqueam Band Members based on 
1970 Dollars to be $4,550. 

(b) Resolved that the following municipal services be 
provided by the City, the Band to continue to pay $1,100 
per annum in this regard: 


- CARRIED 


Police 
Fire 


Garbage and Waste Removal (estimated cost $1,050) 
Streets and Roads maintenance (estimated cost $1,500) 
Sewer System maintenance (estimated cost $1 , 150) 


TOTAL 


$3,700 ) 


Mr. Gardom, Solicitor for the Indian Band has advised that 
the Council Resolution does not include the following services 



rent shall be mutually agreed upon between the 
Lessor and the Lessee subject to arbitration. 

This is not in compliance with the Council 
resolution of January 10, which stated as follows: 

"Further that a contract with Mr. 
Ornest be drawn to the satisfaction 
of the Director of Legal Services 
and that an option to renew the 
lease be subject to renegotiating 
terms of the lease." 

The Club is not prepared to accept an option which 
could require renegotiation of all its terms , and 
they wish the rent forgiveness to continue during 
the second five years. 

4. Use: The Stadium shall be used only for the 
playing of Pacific Coast League Baseball or other 
professional baseball and amateur baseball, and 
providing such services as parking, food and 
beverage concessions, sales of souvenirs, pro- 
grams and merchandise, and for no other purpose 
except those purposes which the Superintendent 
may consent to in writing. 

5. Improvements to Stadium: The Club agrees to carry 
out (and has substantially carried out) repairs 
and replacements to the Stadium, including instal- 
lation of the field lighting system. 

6. Home games: The Club will play all home games 
in the Stadiiim, which will be the headquarters 

of the team, except if directed to play elsewhere 
by the League or because of weather conditions. 

7. Sub-lease: The Lessee will be permitted to sub- 
lease the Stadium or any part thereof for periods 
of less than one week for uses permitted in the 
lease and to grant the right to supply food or 
services . 

8. Repairs, signs, etc.: No repairs, renovations, 
improvements or structures are to be carried out 
in excess of $1,000 without the consent of the 
Superintendent, and no signs will be permitted on 
the exterior of the Stadium or fence, nor will 
the Stadium be painted or redecorated without 
consent of the Park Superintendent. 

* 9. Ownership of improvements: All improvements 

installed by the Club shall become the property 
of the City, except certain improvements which 
will be listed separately in a Schedule and which 
will not be included in determining the forgive- 
ness of rent. The Lessee will not agree that all 
the improvements installed by it will become the 
property of the City, and in particular it is - 
concerned about its chattels, furniture and equip- 
ment including concession equipment, and may wish 
to remove some or all of the fold-back seats and 
replace them with seating similar to the non-fold- 
back seating now in the Stadium; but with the pro- 
viso that the Superintendent of Parks be satisfied 
that the remaining improvements are sufficient for 
the basic operation of the Stadium and are of value 
exceeding $200,000. 

10. Amateur baseball and other uses: The Lessee will 
permit the Stadiiim to be used for amateur baseball 
for out-of-pocket costs during the baseball season 
and if the Club does not grant the consent for 
such use, the applicant for use may appeal to the 
Park Superintendent. 
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11. Repairs - City responsibility: The City will agree 
to take care of structural repairs to all buildings 
and damage caused to the buildings and to the 
property of the Lessee by the negligence of the 
City or wilful act by it, its agents or servants. 

12. Off-season use: The City will have the use of the 
premises except for an office and other facilities 
required by the Lessee for storage of its equipment 
during the off-season, which will be from September 
30 (unless there are games required for play-off) 
until March 31. During this period, the City will 
be responsible for the Stadium and may permit its 
use by other organizations such as soccer clubs . 

The Club will, however, retain control of the 
concessions . 

*13. Parking: The Lessee will not be permitted to charge 
for parking and it will, upon 90 days' notice in 
writing, improve the parking lot to City standards 
and if required, expand the size of the parking at 
the Lessee's cost. When the team is playing a game 
in the Stadium, the Club will provide sufficient 
parking attendants to assist in directing the 
parking of vehicles to the satisfaction of the 
Superintendent . 

The Lessee objects to the above parking provisions but 
will agree to a provision that a fee may be charged as 
approved by the City Engineer and the Park Superintendent, 
and that the cost of improving the parking lot, amounting 
to about $100,000, shall be negotiated with paving, 
curbing, and landscaping. 

Since the Lease agreement is a lengthy document, a copy 
has been filed with the City Clerk for reference. 

FIELD LIGHTING CONTRACT 

The field lighting system has been installed to the 
satisfaction of the City Engineer, with only a few minor 
items to be completed. Receipts have been supplied for 
payments of $201,162.11 which your officials have agreed 
to pay upon verification. The total cost of the lighting 
including an 800 A panel and transformer and all consul- 
tants' charges will be approximately $318,000 plus cancel- 
lation charges to the City of $7,849.50 for lighting poles 
previously ordered by the City at the request of the 
Club. 

The above totals, together with a 10% charge for overhead 
and management, are expected to exceed the maximum of $350,000 
payable by the City. The balance will be borne by the Baseball 
Club. 


The Director of Legal Services and the Superintendent of Parks 
recommend : 

That the lease include the following provisions: 
Re, Item 3 ; 

That the option to renew for a further five years shall 
be subject to renegotiating the rent, rather than all the 
terms of the lease. 


Con%'^ • • * 
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Re, Item 9 : 

That certain improvements remain the property of the 
Baseball Club and can be removed by them. (These would 
not be repaid by the City out of rental revenue.) Any 
such improvements have to be: 

a) listed in a schedule at the time lease is signed; 

b) have to be over and above the $200,000 worth of 
improvements promised by Mr. Ornest and additional 
to the basic requirements of a stadium. 

Re, Item 13 ; 

That the parking arrangements and fees, if any, be to the 
satisfaction of the City Engineer and the Superintendent 
of Parks; and that the cost of improving and/or extending 
the parking lot, if and when required, shall be shared 
on a basis to be negotiated. " 


The City Manager RECOMMENDS that the foregoing recommendations 
of the Director of Legal Services and Superintendent of Parks be 
approved . 


FOR COUNCIL ACTICM SEE PAGE(S) .ilLS.1 


MANAGER'S REPORT 

June 20, 1978 

TO: Vancouver City Council 

SUBJECT: Rezoning Application - 2675-2685 Mackenzie Street 
CLASSIFICATION: RECOMMENDATION 


The Director of Planning reports as follows: 

"An application has been received from Mr. Gery Liosis requesting 
an amendment to Zoning and Development By-Law No. 3575 whereby 
the properties at 2675 and 2685 Mackenzie Street (Lots A and B, 
Amd. Block 68, D.L. 540, Plan 5470) be rezoned from RS-1 One- 
Family Dwelling District to RT-2 Two-Family Dwelling District for 
the purpose of: 

'to have both Lots A and B rezoned to RT-2 since adjoining 
properties, being similar in size to my own, contain four 
three storey houses and are known as duplexes or revenue 
houses. ' 

Site Description 

The site is located on the northwest corner of Mackenzie Street and West llth Avenue. 
The rectangular site consists of two lots each having a frontage of 61' (18.593 m) 
along Mackenzie Street and a depth of 99' (30.175 m) giving a total site area of 
12,078 square feet (1 180.612 m^). (See Appendix A). 

The site is z oied RS-1 One-Family Dwelling District and is developed with a one 
storey plus basement one-family dwelling which appears to be in fair condition on 
the corner lot (Lot B) and a two storey single family dwelling appearing to be 
in good condition on the adjacent lot (Lot A) which abuts a 20' lane. 

The lands surrounding the site are zoned RS-1 One-Family Dwelling District and are 
generally developed with one-family dwellings ranging in height from one storey 
plus basement to two storeys plus basement. 

In the immediate vicinity of the site, on lands zoned RS-1 One-Family Dwelling 
District, there are a number of older single family dwellings with additional 
dwelling units which exist either under Council's Hardship Policy or Council's 
moratorium to withhold enforcement action on secondary suites in the RS-1 areas. 
Some dwelling units have also been allowed through successful appeal to the 
Board of Variance. The location and specifics of several sites so developed are 
shown on Appendix B. 

Background 

In 1925 Building Permits were issued for the construction of one-family dwellings 
on each of the two lots comprising the site. In January 1970 a Development Permit 
was issued for the property at 2675 Mackenzie Street to raise the existing one- 
family dwelling to provide a basement with the condition that the development on 
this property was to be used and occupied as a one-family dwelling only. In 
November 1972 notice was given by the City Building Inspector to remove one dwell- 
ing unit located in the basement of 2675 Mackenzie Street. The premises have sub- 
sequently been occupied as a one-family dwelling, although the basic structure of 
the building remains that of a duplex, with separate exterior access to each floor. 


The applicant has in the past submitted alternate subdivision proposals, attempting 
to create three lots from the present two. The most recent application to resubdivide 
was submitted on March 9, 1978 and this application was refused on April 3, 1978 due 
to the inability to provide satisfactory lane access to the proposed lots and also 
an inability to meet the minimum lot area requirement of 3,000 square feet (under 
Sections 25 and 38 of the Subdivision Control By-Law No. 3334). 

In September 1956 Council refused a rezoning application for the property adjoining 
the site on the west (2925 West llth Avenue) the rezoning from RS-1 to RT-2 not being 
supported since "such rezoning would establish an isolated two-family site in a one- 
family district". 


Analysis 


In 1975, plebiscites on secondary suites were held in sub-areas of the RS-1 
Districts of Kitsilano, Cedar Cottage and Grandview-Woodlands. In the Kitsilano 
area, there were seven sub-areas selected on the "basis of physical potential 
for secondary suites and considered to be logical zones for suites". Boundaries 
were determined through a review of existing street and building patterns within 
the community. The areas in Kitsilano were identified as follows: 
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City Council recommended that if 60 percent or more of those owner-occupier voters 
in each sub-area approved the plebiscite, consideration could be given to rezoning 
the sub-area from RS-1 to a zoning district schedule permitting secondary suites 
as a conditional use. Only one of the seven Kitsilano sub-areas. Area 2, gave the 
necessary 60% approval (in fact 72%). The sub-area within which the site under 
consideration falls. Area 4, did not approve the plebiscite, with only 44% of the 
voters in favour. Subsequent to the results of this plebiscite, the RS-1 A One- 
Family Dwelling District was introduced to an area in Cedar Cottage, and sub-area 
2 of Kitsilano on March 15, 1977. 

It is evident that property owners in the area surrounding the site were not in 
general support of allowing secondary suites. There are, however, several pro- 
perties in the vicinity of the site that are developed with additional suites, 
some of which remain under Council's December 1974 resolution that: 

"The Director of Permits and Licenses be instructed to temporarily 

withhold enforcement action on the illegal suites in the RS-1 

areas with respect to which Development Permits will expire on 
December 31st, 1974." 

While the issue of illegal suites has yet to be resolved, the Director of Planning 
cannot support the proposed rezoning which, if approved, would allow the outright 
development of a two-family dwelling on each of the two lots comprising the site. 


There is also provision under the RT-2 Two-Family Dwelling District, for consideration 
of Development Permit Applications proposing conditional uses such as townhouses 
and apartments. The site area of the combined properties, 12,078 square feet 
(1 180 612 m2) is greater than the minimum 7,200 square feet (688.902 m2) required 
for a townhouse development, and the minimum 10,000 square feet (929.030 m2) required 
for an apartment. The rezoning and potential redevelopment under the RT-2 District 
Schedule would not be consistent with the intent and general development within the 
RS-1 One-Family Dwelling District on surrounding lands. Approval of the proposed 
rezoning would create an isolated and unjustifiable RT-2 zone within the surrounding 
RS-1 One-Family Dwelling District. Sufficient lands presently exist within the 
City which are zoned to permit the development of two-family dwellings. 


Recommendation: The Director of Planning recommends that the application 

be not approved. " 


The City Manager RECOMMENDS that the foregoing recommendation of the Director of 
Planning be approved. 

FOR COUNCIL ACTIC.M SEE PAGERS) .3.13.^ 


MANAGER'S REPORT, JUNE 23, 1978 


(WCHKS: Al - 1) 


WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 

RE COMMENDATION 

1. Closure of Portion of the Lane South of Broadway East of Highbury Street, 
Adjacent to Lot 7, Block 182, District Lot 176, Plan 4581 

The City Engineer reports as follows: 

"The lane south of Broadway east of Highbury Street does not extend through to 
Alma Street. It dead-ends approximately 40 feet west of Alma Street. The lane 
is 20 feet wide throughout most of its length but is 30 feet wide at its easterly 
end. The owner of Lots 7 and 8, Block 182, District Lot 176, is prepared to 
dedicate the required 10-foot strip of Lot 8 for lane but has requested that the 
5-foot strip of lane abutting Lot 7 be added to Lot 7 to permit him to build his 
new building straight along the lane without jogging to fit the irregular property 
line. The 5-foot strip of lane is no longer required. 

Therefore, I recoiimend that the portion of lane shown hatched on plan marginally 
numbered LF8665 be closed, stopped up and conveyed to the abutting owner subject 
to the following conditions: 

(a) The applicant to dedicate for lane the south 10 feet of Lot 8, except the 
east 7 feet, now road, Block 182, District Lot 176, Plan 4581. 

(b) The closed lane to be subdivided with the abutting lands. 

(c) The applicant to provide and register the required subdivision plan." 

The City Manager RECOMMENDS that the foregoing recommendation of the City Engineer 
be approved . 

2. Hastings Street Viaduct 

The City Engineer reports as follows: 

"In accordance with Council authorization of March 8, 1977, design has now been 
finalized on the replacement of Hastings Street Viaduct. To carry out replace- 
ment work, it will be necessary to encroach on property owned by Gair Investments 
Ltd. and cause some temporary relocation of their lumber storage facilities. 
Gair Investments Ltd. have confirmed that they will carry out the necessary 
work to accommodate the viaduct replacement at a total cost to the City of 
$10 289.00. The City Engineer and Supervisor of Properties consider this 
sum reasonable for the amount of work involved. 

Funds are available for claims and property adjustments and are included in the 
1978 Basic Streets Capital Budget submission for this and similar purposes. 

I recxjtmend that : 

(a) the DLrector of Legal Services be instructed to draw up an agreement 
between the City and Gair Investments Ltd., 

(b) the agreement be satisfactory to the City Engineer, Supervisor of 
Properties and Director of Legal Services, 

(c) the Director of Legal Services be authorized to execute the agreement 
on behalf of the City, 

(d) the amount of $10 289 for claims and property adjustments be approved in 
advance of the 1978 Basic Streets Capital Budget. " 

The City Manager RECOMMENDS that the foregoing recommendation of the City Engineer 
be approved. 
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(HARBOURS: A3 


HARBOURS & PARKS MATTERS 


RECOMMENDATION 


1. Termination of Central Park Agreement 
and Assignment of Lease 


This Report is submitted at the request of the 
Superintendent of the Board of Parks and Recreation on 
behalf of the Park Board. 

A ninety-nine year lease was granted to the 
Municipality of Burnaby from the Province of British 
Columbia in 1921 for the operation of the 219-acre area 
known as Central Park for public park purposes. In 
September of 1959, the Province re-issued the lease jointly 
to the City of Vancouver and the Corporation of the District 
of Burnaby for the remaining sixty-one years of the lease. 

On March 1, 1960, Vancouver and Burnaby entered 
into an agreement for operation of the Central Park Committee 
and arrangements for the sharing of the development and 
operation, maintenance expenditures for Central Park during 
the term of the joint lease. The intent of the Vancouver 
Park Board at that time was to develop jointly a zoo in 
Central Park with Burnaby and to give leadership with 
respect to other park developments for the Park. The 
objective of developing a zoo was subsequently dropped 
and the major developments in the Park, such as Swangard 
Stadium, a large open air swimming pool, pitch and putt 
golf course, the large tennis court installation and other 
developments have now been completed. The Central Park 
Committee submitted the following recommendations, among 
others , to the Burnaby Parks and Recreation Committee and 
to the Vancouver Park Board for approval. 

1. That there be a phasing out program insofar as 
Vancouver's financial contribution to the development and 
operation of Central Park with the first step being that 
the capital development costs for the fiscal year 1976 be 
borne in total by Burnaby. 

2. That the operating agreement for Central Park be 
reviewed with the intent that Burnaby will assume total 
responsibility for the costs of operating Central Park in 
1978. 

The Vancouver Park Board, at its meeting of April 
3, 1978, approved termination of the agreement and assign- 
ment of the City of Vancouver's interest in the lease to the 
Corporation of the District of Burnaby, provided that the 
inhabitants of the City of Vancouver shall have the right 
to use the premises to the same extent as inhabitants of 
the Corporation of the District of Burnaby for so long as 
the premises are leased by the Provincial Government to 
Burnaby . 


/a 


The Director of Legal Services recommends that an 
agreement be executed between the City of Vancouver and the 
Corporation of the District of Burnaby and the Province of 
British Columbia, terminating the March 1, 1960 agreement 
and assigning the City's interest under the 1959 lease to 
the Corporation of the District of Burnaby, subject to 
the provision that the inhabitants of Vancouver shall have 
the right to use the demised premises to the same extent 
as the inhabitants of Burnaby for so long as the demised 
premises are leased by the Provincial Government to Burnaby. 

The City Manager RECOMMENDS that the foregoing recommendation 
of the Director of Legal Services be approved. 
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BUILDING AND PLANNING MATTERS 


INFORMATION : 

1. 3183-85 Point Grey Road 

Development Permit Application No. 80858 

The Director of Planning reports as follows : 

"Development Permit Application No. 80858 was filed on 
May 1, 1978 by Mr. John Keith-King, for Mr. John Bell, to 
alter and add to the existing duplex in this RS-2 District. 

This Development Permit Application is being referred to 
Council for information in accordance with Council's 
resolution of May 24, 1977, which states all Development 
Permit Applications in the designated priority areas of the 
north side of Point Grey Road are to be brought to the 
attention of Council. 

The drawings submitted with the application indicate the 
removal of a portion of the existing roof (resulting in a 
reduction of the existing floor area by 90 sq. ft.) to 
provide a second storey roof deck, the enclosing of the 
existing roofed-over areas at the rear of the building, the 
construction of a 160 sq. ft. cantilevered sundeck (10' x 
12 '/20') on the main floor at the rear of the building, and 
the removal of the existing wood steps in the required 
sideyards . 

The proposed development is non-conforming to the regulations 
of the Zoning and Development By-law with respect to required 
yards and floor space ratio. However, the proposed alterations 
actually decrease the existing floor area, provide a 4.3' 
westerly sideyard and increase the easterly sideyard from .5' 
to 2.5' (required sideyards being 3.3'), 

The Director of Planning is prepared to approve the Develop- 
ment Permit Application in accordance with the submitted 
application, such plans and information forming a part 
thereof, thereby permitting the removal of a portion of the 
existing roof (resulting in a reduction of the existing floor 
area by 90 sq. ft.) to provide a second storey roof deck, the 
enclosing of the existing roofed-over areas at the rear of 
the building, the construction of a 160 sq. ft. cantilevered 
sundeck (10' x 12 '/20') on the main floor at the rear of the 
building, and the removal of the existing wood steps in the 
required sideyards." 

The City Manager submits the foregoing report for the INFORMATION 
of City Council. 


RECOMMENDATION : 

2. Riley Park N.I. P. Appropriation of Funds: Main Street 
Beautif ication and Tree Planting 


The Director of Planning and City Engineer report as follows: 
" INTRODUCTION 

On 26 July, 1977, City Council approved the Riley Park N.I. P. Concept Plan 
which included allocations of $170,000.00 for "Beautification to the Main 
Street Local Retailing District" and $190,000.00 as a "Streets Improvement 
Fund". The purpose of this report is to reconmend the appropriation of a 
portion of these funds for upgrading the Main Street environment. 

MAIN STREET IN RILEY PARK - CURRENT SITUATION AND PROBLEMS: 


Conit'cl ♦ ♦ ♦ 
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Main Street bisects the Riley Park residential area with commercial premises 
j between 16th Avenue and 33rd Avenue. Research during the N.I. P. Planning 
Stage indicated that Main Street serves the following major functions: 

a) a local, pedestrian-oriented retailing district focussed 
between King Edward - 29th Avenues; 

b) a general commercial area all along the street serving 
City-wide consumers; 

c) a socially important local gathering and meeting place, 
especially within the local retailing area; and 

d) an access route into the Downtown for private vehicles 
and transit. 

The research also indicated that Main Street both as a local shopping area 
and meeting place has been in a process of decline over the past several 
years. Local services are being lost (for example the recent closing of 
the only major supermarket) and the sense of neighbourliness that was 
caused by shopping locally is decreasing. 

To deal with this, the Citizens' Planning Committee concluded that a 

bread strategy of improvement was required including the following actions: 

a) physical beautification, especially of the pedestrian- 
oriented parts of the street; 

b) organization of merchants for collective actions to 
stimulate business in partnership with residents and 
commercial landlords; 

c) zoning and parking studies to assure a firm basis upon 
which to rebuild the vitality of the district; 

d) programming to provide small merchants with business 
counselling and group education about current rr.arketing 
methods, advertising techniques, management practices, 
consumer trends, etc. 

A strong Main Street Merchants' Association is now formed and is working 
on collective improvement activities. A start on education and counselling 
has been made by a recently initiated Small Business Centre and the full 
impact of this service is expected to become increasingly apparent as the 
Centre's work proceeds. Zoning and parking studies have been approved by 
City Council and will be underway later this year. Street Beautification 
can be implemented through Council decision on the present report. 

MAIN STREET BEAUTIFICATION - DESIGN 

The beautification of Main Street was given high priority by the Citizens' 
Planning Committee and design began directly after City Council approval 
of the N.I. P. Concept Plan. To provide an efficient design process, a 
Design Team was organized with representation from the Citizens' Planning 
Committee, Main Street Merchants' Association, City Engineering Department 
and City Planning Department (Area Planner and Urban Design Group). The 
Design Team evolved a design in close consultation with all interested 
parties. 


The Design Team established the following broad objectives for the 
beautification : 

a) to create an amenable sidewalk environment within the local 
retailing area where there are most pedestrians (including 
service provisions, safety, greenery, minimizing noise, etc.) 

b) to generally enhance the rest of the commercial area; 

c) to re-establish an environment that will accxarmiDdate social 
interaction ; 

d) to create rest'and seating opportunities especially for the 
elderly, young families and those waiting for buses; and 

e) to maintain existing street widths and patterns to avoid 
hindering the flow of traffic. 

The final design scheme which has been endorsed by all involved parties 
includes the following components: 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Musqueam Indian Reserve: 

Municipal Services (cont 'd ) 

Water System maintenance (estimated cost $ 350) 
Street Lighting maintenance 

and power (estimated cost $ 500) 

Traffic Control (estimated cost $ NIL) 

TOTAL $ 850) 

The letter states that: - it would appear that it was the 
intention both of City Council and the Band that normal 
City services be provided, however since the Resolution was 
specific it has been later noted that the foregoing items 
were not taken care of and it is submitted, with all respect, 
that they should be. 


It is to be noted: 


(i) That the estimated costs of Municipal services to Band 
members as set out is based on 1970 dollars with no 
provision for escalation if the value of the dollar 
depreciates . 


(ii) The term of the City providing Municipal services to 

Band Members is 10 years in accordance with the Band 's 
request . 


(iii) If the Indian Band carries out further development in 
the Village there is no provision for increasing the 
Band 's contribution towards the cost of providing the 
services . " 


MOVED by Aid. Linnell, 

THAT the following municipal services be provided by the 
City to the Village in addition to, and on the same basis as, 
those included in the Council resolution of March 24, 1970: 

Water System maintenance (estimated cost $ 350) 
Street Lighting maintenance 

and power (estimated cost $ 500) 

Traffic Control (estimated cost $ NIL) 


TOTAL $ 850) 


FURTHER THAT if the Indian Band carries out further develop- 
ment in the Village, the services fees will be increased on a 
pro rata basis during the period of the Agreement. 

- CARRIED 


Tender: Automatic Offset 
Duplicating Equipment (Clause 9) 

The Board of Administration submitted a report of the 
Purchasing Agent and Chief Constable on tenders for the supply 
of automatic offset duplicating equipment. Details as a result 
of the tenders received are set out in the report under Item 1 
(requirements for the Printing Branch of the Finance Department) 
and Item 2 (for the Police Department), with recommendations as 
follows : 


(1) Acceptance of the bid for Item 1, as submitted by 

Addressograph Multigraph Ltd., except that the master 
maker offered in the tender be replaced with the 
master maker that the City is now renting, at a cost 
of $13,283.39, plus 5% Provincial Sales Tax. 


cont 'd . 
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a) sidewalk upgrading (interlocking pavers/concrete), trees/ 
landscaping, pedestrian lighting, benches, litter containers, 
drinking fountains, bike racks, banner clips and repainting 
of existing crosswalks between 24th and 29th Avenues on Main 
Street ; 

b) creation of four small seating rest areas using existing 
boulevards adjacent to Main Street at 26th Avenue (east side), 
28th Avenue (east and west sides) and 29th Avenue (west side); 

c) boulevard tree planting along Main Street between 16th - 
King Edward Avenues and between 29th - 33rd Avenues. 

Detailed design drawings (dated June 2, 1978) are available for inspection 
at the City Planning Department and the design concept is summarized in 
the sketch attached as Appendix I. A detailed listing of improvements and 
costs is attached as Appendix II. 

It is proposed that the majority of the proposed work be undertaken through 
public tender and the target date for beginning the work is set for mid- 
late August, 1978. The Engineering Department has agreed to schedule the 
construction so as to minimize disruption of local businesses and pedestrian/ 
vehicular circulation as per normal Engineering practice. 

PROJECT FUNDING 

The total costs for local retail area beauti fi cation and tree planting 
along the rest of Main Street are estimated at $305,860 . This estimate 
exceeds the original preliminary allocation of $170,000.00 because the 
desired improvements proved to be more extensive than had been considered 
prior to the detailed design process. After cutting costs as far as possible 
without deleting basic elements of the design, the Citizens' Planning Convnittee 
advises that commitment of funds beyond the original allocation is appropriate 
because of the significance of the project for neighbourhood improvement. The 
following sources of N.I. P. funds are proposed: 

Ai Local Retail Area Beauti fi cation (estimated cost 

a. Original N.I. P. allocation for Main Street 
Beauti fi cation* 

b. Excess N.I. P. Administration funds: 

- At ithe completion of the Planning 
Stage, $9,936.32 remained unexpended 
from the N.I. P. Planning Stage 
Administration appropriation. 

- With the change of funding source 
for R.R.A.P. Administration last 
year, $41,352.47 became available 
from the N.I. P. Implementation 
Stage Administration appropriation 
for alternative N.I. P. project 
uses. 

- $50,000.00 of the total $51 ,288.79 
excess administration funds are 
proposed to partially cover the 
higher costs of the current project. 


$253,220 ) 


$170,000.00 


$50,000.00 


c. N.I. P. Contingency allocation: 

- $198,010.00 is earmarked in the N.I. P. 
Concept Plan to initiate additional 
projects and to cover higher than 
allocated costs for defined projects. 

- Use of $33,220.00 from this Contingency 
allocation falls within the above 

parameters. $33,220.00 


Total required for local retail area 
beauti fi cation 


$253,220.00 
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B. Tree Planting Outside Local Retail Area (estimated cost = $52,640 ): 

The N.I. P. Concept Plan allocated $190,000.00 as a Streets Improvement 
Fund to provide for upgrading and enhancement of neighbourhood streets 
that are significant to the whole community, with specific deployment 
of these funds to be determined during the N.I. P. Implementation Stage. 
Use of $52,640.00 of these funds for tree planting along Main Street 
outside the beauti fi cation area is proposed as this falls within the 
parameters for spending from the Streets Improvement Fund allocation. 

C. M.H.C. and the Province of British Columbia have been advised of this 
proposed design and funding and foncurs with the recommendation for funding 
of this project. 

Maintenance - Non- Standard Treatment 

The City Engineer advises that City Council, while considering the Engineering 
Department's budget, the Engineering Department Review and the report on 
Municipal Services, requested that they be advised of any instances where 
unusual maintenance costs would be incurred as a result of a non-standard 
project. This beautif ication will have higher maintenance costs attached to 
it due to the special nature of the improvements. As is usual with this type 
of project, the costs will be at a minimum during the first few years of its 
life and will subsequently result in higher maintenance costs. 

As stated in the review of the City Engineering Department's activities and 
budgets '...Every city needs areas with local character and attractive features 
in order to be interesting and attractive as a whole. In providing such features. 
Council must recognize that this process tends towards higher servicing costs 
and, therefore, higher taxes. It is unreasonable to expect servicing costs to 
be reduced or held down while, at the same time, encouraging the provision of 
expensive non-standard treatment. , . " 

CONSIDERATION 

The City Engineer requests that City Council CONSIDER whether the non-standard 
porticjns of the project should proceed. 

RECOMMENDATION 

If Council approves proceeding with the project as presented. The Director 

of Planning and the City Engineer RECOMMEND: 


A. THAT City Council approve an expenditure not to exceed $253,220.00, 
to be appropriated from the Riley Park N.I. P. Social A Recreation 
Facilities Budget Account #898/9412 ($170,000.00), Riley Park N.I. P. 
Contingency Budget Account #898/9416 ($33,220.00), and to be transferred 
from the Riley Park N.I. P. Administration Budget Accounts #877/7300's 
and #873/6960-67 ($50,000.90) for beauti fi cation works to the Main St. 
Local Retail Area between 24th-29th Avenues, costs to be shared as follows: 


C.M.H.C. (50% of total) $126,610.00 
Province of B.C. (25% of total) $ 63,305.00 
City of Vancouver (25% of total) $ 63,305.00 


B. THAT City Council approve an expenditure not to exceed $52,640.00, 
to be appropriated from the Riley Park N.I. P. Services/Utilities 
Budget Account #898/9414 for installation of Street Trees and 
associated street work on Main Street between 16th - King Edward 
Avenues and 29th - 33rd Avenues, costs to be shared as follows: 

C.M.H.C. (25% of total) $13,160.00 
Province of B.C. (]2h% of total) $ 6,580.00 
City of Vancouver (62^% of total) $32,900.00" 


The City Manager RECOMMENDS that the reccanraendations of the Director of Planning and 
City Engineer be approved. r 

fOR COUNCIL ACTION SEE mm) 


MANAGER'S REPORT, June 23, 1978 (LICENSES: A5-1) 

LICENSES AND CLAIMS MATTERS 

RECOMMENDATION 

1. Rory's Towing Ltd. & Westburn 
Services Ltd. - Licenses 


Cn February 21, 1978, City Council amended the License By-Law and the 
Vehicle for Hire By-Law to regulate the impounding of vehicles on 
ccnimercial parking lots. The new regulations came intx) effect on April 1, 
1978, and require the owner of a commercial parking lot or his duly 
authorized agent to prepare and sign a Towaway Notice. 


The Acting Director of Permits & Licenses reports as follows: 


"On June 22, 1978, a oanplaint was received by the acting Chief Licensed 
Inspector frcm Mrs. Leong, a tourist from ^ringfield, Missouri, that her 
car had been towed away by Itory's Towing Ltd. from a metered parking lot 
at 655 Main Street between the hours of 8:30 p.m. and 9:30 p.m. Mrs. 
Leong had purchased a ticket frcan the meter and her son placed it in the 
rear window (the ticket merely said "Display This Side in Vehicle" - no 
mention of placing it on the dash board) . Further, the ticket did not 
clearly indicate the date and time of purchase, however a check of serial 
nimbers of tickets purchased on the morning of June 22, 1978, indicate the 
ticket was purchased June 21, 1978. 

On checking the records in the office of Rory's Ttowing Ltd., it was found 
that ro Tbwaway Notice had been issued by the owner or his agent to towaway 
Mrs. Leong' s car. It i^ould also be noted that the owner of this parking 
lot oould not legally issue a Towaway Notice until after 3:00 a.m., June 
22, 1978. 

A review of the Towaway Notices and records available from Rory's Towing 
Ltd., indicate the following: 

1. The invoices show a charge of $30.00. The By-Law states they can only 
charge $20.00. Mr. Washtock, of Rory's, advised that the fee is 
$20.00 plus $10.00 for storage of up to 48 hours. He was notified 
sane time ago to complete his invoice showing a breakdown of the 
$30.00 fee. He has failed to oonply. 

2. During the period from June 6 to June 21, Rory's has impounded 27 
vehicles from a metered parking lot at 1131 Seymour Street (behind the 
Arts Club). Of the 27 Towaway Notices for these impoundments, only 5 
had been signed and authorized by the owner of the property. A half 
owner of the property informed the Acting Chief License Inspector that 
only herself and her father could authorize impoundments from this 
lot. She could not identify the signature on the other 22 Towaway 
Notices used by Rory's to impound the 22 cars and collect $30.00 each 
for their release. 

3. Mr. Hory Vfashtock of Rory's Towing Ltd., has completed and signed 
Towaway Notices. Section 10A(6) of the License By-Law, states "No 
person may be authorized as an agent, who is an employee or agent of 
any person or company engaged in the business of autaonobile towing, or 
who is a principle therein." Mr. Vfeshtock claims he is the owner of 
the parking lot but he has been informed previously that he cannot 
issue and sign his own Towaway Notices. Also there is no business 
licenses for this parking lot. 
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4. A review of sixty-two (62) Towaway Notices issued in June indicate 


- 26 fail to have the name of the person \/Jho issued the notice printed 
on the form. MDSt of the signatures are not legible and it is 
impossible to determine who issued the notice. 

- 29 of the Notices were not properly ccsnpleted by the driver. 

- 2 were issued by Hory Vfeshtock. 

- 2 were issued by W. Barry, owner of Itory's Tbwing Ltd. 

- 3 do not show the location of the parking lot from where the 
impounded vehicle was towed. 

5. There were several invoices for impoundments v<*iich had no 
corresponding Ibwaway Notices. 

Last month a tow truck from Rory's Towing Ltd. was checked v^^ile the driver 
was in the process of impounding a vehicle frc«n a parking lot at 8th Avenue 
and Yukon Street. The signs on this lot had not been approved and the 
TDwaway Notice produced by the driver had not been signed by the owner or 
his agent. The vehicle was dropped and when confronted with this 
infraction, Mr. Vfeshtock said the driver vas told not to tow from this lot. 

Section 22A of the Vehicle for Hire By-Law requires any cab (v^ich includes 
tow trucks) to pass inspection under the MDtor Vehicle Act and if it fails 
to pass inspection, the license shall be suspended until the vehicle does 
pass inspection. A check of Rary's tow trucks reveals that three of the 
vehicles do not have a valid inspection sticker. Also, at least one of the 
tow trucks does not have the oompany name printed on both doors as required 
under Section 35A(9) of the By-Law. 

Rory's Itowing Ltd. owned by W.E. Barry, has a business license to carry on 
a towing business and has one vehicle for hire license plate in the oompany 
name. Mr. Washtock is the principal of Vtestburn Services Ltd. vi^iich has 3 
Vehicles for Hire license plates but operates under the name of RDry's 
Towing. 

In view of the history of the operator of these ocrapanies, I recommend that 
they be requested to appear before Council to explain their actions on 
these matters and show cause as to why their licenses should not be 
suspended . " 

The City Manager RECOMMENDS that the recommendation of the Acting Director 
of Permits & Licenses be approved. 


that: 


FOR COUNCIL ACTION SEE PAGE(S) 
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FIRE AND TRAFFIC MATTERS 


RECOMMENDATION 

1 . Cassiar/Cainbridge Loop 

The City Engineer reports as follows: 

" BACKGROUND 

Cassiar Street between the end of the freeway and the Second Narrows Bridge has 
been a continuing traffic problem for a number of years because the street is 
not adequate to deal with the extremely high volume of traffic (of which almost 
50% is not Vancouver oriented) in this corridor. The true solution to this pro- 
blem is to provide a direct connection between these two provincial facilities, 
ideally in a tunnel. However, it has been necessary to find short-term remedial 
measures to alleviate the extreme congestion, the non-local use of local streets, 
and high accident situation in the area. Two such measures are the recent 
alteration to the signal arrangement at Cassiar and Hastings, paid for by the 
Province (cost $60 000) and the proposed Cassiar /Cambridge Loop. 

The Loop provides access for southbound Second Narrows Bridge traffic to Cambridge 
Street eastbound and would relieve traffic problems on Cassiar Street caused by 
vehicles turning left only local streets. It would also minimize noise, accidents 
and the through-traffic component on local streets east of Cassiar Street. 

On September 13, 1977, City Council approved the following series of recommenda- 
tions of the Standing Committee on Transportation concerning the proposed Loop 
from Cassiar Street to Cambridge Street: 

"A. THAT the PNE/City lease relative to land situated on the easterly por- 
tion of Block 6 required for a left-turn Loop be revised so that the 
land for the Loop reverts to City control. 

B. THAT the City make the necessary land available to the Provincial 
Government (but retain the land in the City ownership) for construc- 
tion of the left-turn Loop. 

C. THAT acquisition of remaining properties on Blocks 24 and 42 be left 
to the PNE to pursue as in the past. 

D. THAT contingent upon the City Engineer negotiating with the Provincial 
Government a cost-sharing agreement satisfactory to the Council on the 
expenditures, the following recommendations also be approved: 

i. The City pave the parking lot north of Wall Street at an 
estimated cost of $65 000; 

ii. The City assist the PNE in construction costs of the park- 
ing lot eventually to be provided on Blocks 13, 24 and 31 
when the land becomes available for this purpose. Estimated 
costs for this work are $165 000 (1977 Dollars)." 

The Council has budgeted in 1978 Supplementary Capital $100 000, as the City's 
contribution to this project. 

CURRENT SITUATION 

Following Council's approval of the above Recommendations, negotiations have been 
conducted with staff of the Ministry of Highways and Public Works to arrive at a 
suitable cost-sharing arrangement. Based on these negotiations, the response 
(attached) from the Honourable Alex V. Fraser, Minister of Highways and Public 
Works, offers proposals, as listed below. The Ministry would: 

1. Construct the Loop at its own cost and provide access to the centre 
of the Loop for parking. 

2. Pave the parking lot north of Wall Street at an estimated cost of 
$65 000. 
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"3. Pay to the City the sum of $85 000 for right-of-way required for the 
Loop subject to the City's agreement to convey title to the Province 
pursuant to the Highways Act. 

With respect to assisting the PNE in construction costs of the parking lot 
adjacent to Cassiar Street between Oxford Street and Pandora Street (Blocks 13 
24 and 31), the Ministry does not feel this is a practical arrangement in view 
of the uncertainty of the program and its future cost. It is not possible for 
the Ministry to commit funds for periods other than the current fiscal year. 
However, the Ministry would commit $85 000 for the Cambridge Loop right-of-way 
which is 50% of the cost of developing the parking lots adjacent to Cassiar 
Street. 

CONCLUSIONS 

Although the proposals of the Ministry of Highways are not in exact agreement 
with Council's recommendation, they still present a very favourable settlement 
to the City. The most significant difference between Council's recommendation 
of September 13, 1977 and the Minister's proposals is that rather than the 
City retain control of the land occupied by the Loop, it would be registered 
as provincial highway, with a payment of $85 000. This $85 000 payment from 
the Province could be set aside to offset the City's share in constructing 
the future parking lot adjacent to Cassiar Street. 

The PNE has reviewed this matter several times and have previously agreed to 
the proposal. 

Director of Finance comments ; 

The $85 000 payment from the Province should be added to the $100 000 provided 
in the 1978 Supplementary Capital Budget to cover the City's obligation toward 
construction of the PNE parking lot to be eventually provided on Blocks 13, 24 
and 31. 

RECOMMENDATIONS 

The City Engineer recommends that: 

A. The terms relating to construction of the Cassiar /Cambridge Loop, as 
suggested in the letter of May 17, 1978 from the Honourable Alex V. 
Fraser, Minister of Highways and Public Works, be agreed to, and that 
the Minister be thanked for his concern and positive approach to alle- 
viating the traffic problems in this corridor. 

B. The City again express its wish to obtain a true solution to traffic 
problems in this corridor by means of a direct connection between the 
Second Narrows Bridge and the Bumaby Freeway, preferably in tunnel. 

C. The City Engineer and Director of Legal Services be directed to prepare 
the necessary agreement with the PNE concerning the use of land, pre- 
sently leased by the PNE, for highway purposes. 

D. The $85 000 to be received from the Province be set aside in Capital 
Reserve to offset the City's share ($165 000) of future parking lot 

' improvements along Cassiar Street." 

The City Manager RECOMMENDS that the report of the City Engineer be approved. 

FOR COUNCIL ACTION SEE PtG^) , 


MANAGER'S REPORT, JUNE 23 , 1978 (FINANCE: A7-1) 


FINANCE MATTERS 


RECOMMENDATION : 


1. Orpheum Booking - Vancouver Chamber Choir 
The Civic Theatres Manager reports as follows: 

"I have been requested to report on the circumstances 
concerning a booking of The Orpheum by the Vancouver 
Chaiiiber Choir as outlined in their attached letter 
dated June 6, 1978. 

A clerical error occurred because the regular booking 
clerk was on vacation and a temporary clerk took a 
booking call from the Vancouver Symphony Society and 
entered it incorrectly in the booking register. I later 
booked that date to the Vancouver Chamber Choir who 
committed themselves in various ways before they had 
confirmed the dates at The Orpheum. 

It is my opinion that favourable consideration should be 
given to the Choir's request to have free rental of The 
Orpheum on March 9th, 1979 as compensation for the income 
loss experienced previously. The Vancouver Chamber Choir 
is building an audience for their concerts and, if 
encouraged, could become annual renters of The Orpheiim 
on a regular basis to the mutual advantage of the Choir 
and the City. 

The City Manager RECOMMENDS that Council agree to a grant equal 
to rental of The Orpheum by the Vancouver Chamber Choir on March 
9th, 1^79. 

2. Schedule of Rental Rates - The Queen Elizabeth Theatre 
The Queen Elizabeth Playhouse & The Orpheum 
September 1, 1978 to August 31, 1979 

The Manager of Civic Theatres reports as follows: 

"Submitted herewith for approval is the revised Schedule of Rental Rates for 
The Queen Elizabeth Theatre, The Queen Elizabeth Playhouse and The Orpheum to 
have effect from September 1, 1978 to August 31, 1979. 

The attached schedule sets out the new rates which represents an increase of 
approximately ^% in both Class I and Class II rates. 

On certain occasions use of the stage for. on-stage rehearsals is requested for 
the preparation of touring events, where the event is rehearsed here, but 
presentated elsewhere. As these uses are very occasional, it is recommended 
that the rates charged be those set out in Clause 2 and that the clause be 
amended by the addition of the following: 

On-stage rehearsals for events not taking place in the Civic 
Theatres shall be charged at the rates set out in Clauses 2 
and/or 3 of this schedule." 
The Manager of Civic Theatres recommends ratification of the revised Schedule 
of Rental Rates circulated to members of City Council to have effect from 
September 1, 1978 to August 31, 1979. 

The Vancouver Civic Theatres Board approved the new schedule at its meeting 
on February 3, 1978. 

/2 
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The City Manager RECOMMENDS adoption of the Theatres' Manager's 
report, and comments for Council's information that a review of 
the financial position of the theatres will be forwarded within 
the next few months. 


3, (a) Purchase of Gas Chromatograph for City Analyst's 
Division 

(b) _Overtime for City Analyst's Laboratory 


The Medical Health Officer reports as follows: 

" Gas Chromatograph 

During budget discussions for the 1977 budget, the purchase of an 
additional Gas Chromatograph for the Analyst Department was deleted 
for future consideration. At that time the City Analyst was in the 
process of redistributing Provincial Case Work at the request of 
the Attorney -General ' s Department as a result of the establishment 
of an RCMP Crime Laboratory. The distribution of cases has been 
reviewed over the period of the operation of the RCMP Laboratory 
and we now find that the need for an additional Gas Chromatograph 
is greater than ever, although for different reasons. 

On October 28, 1977 we submitted a City Manager's Report for 
consideration of Council. The City Manager advised that we include 
our request for a new Gas Chromatograph in the 1978 Annual Operat- 
ing Budget. 

On March 8, 1978 the Budget Review Committee did not accept our 
request for the new Gas Chromatograph. We submitted an appeal to 
the Standing Committee on Finance and Administration but this also 
was not approved. 

The following points will indicate the need for this piece of 
equipment : 

1. Prior to 1974 the Gas Chromatograph was not used for any 
toxicology. In 1974 the average use was once per case for 
blood alcohol, which continued until about 1976. It is now 
used at least three times per case - once for blood alcohol 
and twice for toxicology tests. 

2. The shift of methods to Gas Chromatography uses, as well as 
other equipment similar to it, is indicative of the kind of 
tests, rather than the volume of tests, being completed for 
toxicology today. 

3. The Laboratory presently has two Gas Chromatographs , one 
purchased in 1966 and the other in 1975. It is important 
to retain both machines. For less complicated tests the 
older Gas Chromatograph is still a valuable piece of 
equipment and can be used for Police and other emergency 
area cases. However, the time to condition the machine 
in preparation for use is an expensive use of staff time, 
etc. The conditioning of the machine is slow when a 
change of method in mid-case is required. 

The Hewlett-Packard Dual Flame Ionization Detector Chromatograph 
is absolutely essential in order to be able to do the number of 
blood alcohol determinations required for coroner's work. We 
must have one instrument set aside exclusively for this purpose 
to free the one purchased two years ago for the other toxicological 
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analyses - that is drugs. With increasing toxicological method- 
ology going to gas chromatographic methods and increased personnel 
using these instruments, it is important to have a separate 
instrument for alcohols. 

Purchase of Gas Chromatograph 

The cost of leasing a suitable gas chromatograph over a 3-year 
period is $16,36 0.00. However, we do not support any lease 
arrangement as this will be too costly to the City. 

Approximately 4 per cent, of the cost of capital equipment is 
recovered over a period of five years from the case rate, charged 
to the Attorney-General . 

The Ministry of the Attorney-General, in its letter dated May 
24, 1978 (copy attached) has strongly supported our request for 
a new Gas Chromatograph. 

In order to accomplish the above purchase, the amount of money 
needed will be $14,227.00. This includes the cost of a new Gas 
Chromatograph and ancillary equipment, plus installation costs. 
The Comptroller of Budgets and Research advises that, if approved, 
source of funding will be Contingency Reserve. 


Staff Overtime - Analyst's Laboratory 

We have had a heavy backlog in the City Analyst's Laboratory 
and are under considerable pressure from the Attorney-General's 
Department to reduce this backlog to no more than two weeks' 
work. To accomplish this task our staff has worked substantial 
overtime and our $5,295.00 overtime account has been over-expended 
by $2,393.95 as of May 22, 1978. The City Analyst estimates that 
a minimum of $15,000.00 in overtime will be required in 1978 to 
enable us to keep our backlog from becoming greater. 

In considering this matter the City Analyst has noted several 
factors for Council's information: 

1. In evaluating the workload of the City Analytical Laboratory 
it is difficult to use the number of cases as an index; the 
need to identify many different drug combinations has made 
cases more difficult. 

2. The purchase of a Gas Chromatograph will lessen the need 
for overtime, perhaps saving as much as $4,000.00 to 
$5,000.00 per year. This sving would only affect 1979 
overtime, as it is unlikely that the equipment would be 
available for much of 1978. 

3. Our recoveries from the Provincial Government and other 
municipalities should be increased for 1979 to reflect this 
higher cost per case. 

The Comptroller of Budgets & Research has advised that, if this 
report is approved, source of funding to pay the additional amount 
of $9,705.00 overtime in 1978 will be Contingency Reserve. 

Recommendations 

The Medical Health Officer recommends: 

(a) That a new Gas Chromatograph with ancillary equipment be 
purchased at a total cost of $14,227.00, funds to be made 
available from Contingency Reserve. 
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(b) That an additional amount of $9,705.00 be provided from 
Contingency Reserve to pay overtime to staff in the City 
Analyst's Laboratory during 197 8." 

The City Manager notes that the slow service has been a concern 
for some months, and was explained to Finance Committee at 
budget time when the gas chromatograph was being considered. 

The City Manager RECOMMENDS that the foregoing recommendations 
of the Medical Health Officer be approved. 


FOR CO'JfiCIL ACTION SEE PAGE{S)..I&:^'^^ 


Regular Council, December 15, 1970 12 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Tender: Automatic Offset 
Duplicating Equipment (cont'd ) 

(2) Transfer of the Printing Branch's old equipment to 
the Police Department at a cost of $2,000.00, until 
a final decision regarding Police Department 
equipment is made. 

MOVED by Aid. Adams, 

THAT the foregoing recommendations of the officials be 
approved, subject to contract satisfactory to the Corporation 
Counsel . 

- CARRIED 


Sinking Fund Surplus of Former Vancouver 
& Districts Joint Sewerage and Drainage 
Board (Clause 10) 


MOVED by Aid. Wilson, 

THAT this clause be adopted and the funds be designated 
for generating housing programs. 

- LOST 


Balance of Finance Matters 


MOVED by Aid. Broome, 

THAT Clauses 1, 2, 7, 8 and 10 of the report of the Board 
of Administration (Finance matters), dated December 11, 1970, be 
adopted . 

- CARRIED 


B. Personnel Matters 
Regular, November 27 

MOVED by Aid. Broome, 

THAT the report of the Board of Administration (Personnel 
matters. Regular), dated November 27, 1970, be adopted. 

- CARRIED 

C. Personnel Matters 
Supplementary, December 11 

MOVED by Aid. Broome, 

THAT the report of the Board of Administration (Personnel 
matters. Supplementary), dated December 11, 1970, be adopted. 


- CARRIED 


D. Property Matters 
December 11, 1970 

MOVED by Aid. Broome, 

THAT the report of the Board of Administration (Property 
matters), dated December 11, 1970, be adopted. 

- CARRIED 


E. Amendment of Fee Schedule to Waterworks 
By-law No. 4157 


MOVED by Aid. Adams, 

THAT the following recommendations contained in the Board 
of Administration report, and the report of the Director of 
Finance, under date of December 2, 1970 in respect of amendment 
of fee schedule to Waterworks By-law, be approved: 

1. The charges for water consumption and services con- 
tained in Schedules B, C, D, and E of the Water Works 
Bylaw be increased by 8%, as shown in the attached 
appendix to this report, the increase to be effective 
Jan. 1, 1971. 


* appendix on file in 
City Clerk's office. 


cent 'd , 
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PROPERTY MATTERS 


RE COMMENDAT I ON 


1. Acquisition of Right-of-Way for Drainage Purposes 
Burns Bog Landfill, Delta 


The Supervisor of Properties reports as follows: 

"At the request of the City Engineer, negotiations were 
entered into with Western Peat Moss Ltd. , the owners of 
Parcel D (Expl. Plan 2515) except Parcel 1 (Ref. Plan 
8648) D.L. 437, in the Municipality of Delta, to acquire 
a Right-of-Way for drainage purposes over the South 15 
meters of their property. This privately-owned property 
lies immediately to the north of the City's Burns Bog 
Landfill site. The Right-of-Way is required to construct 
a leachate collection system for the landfill as required 
under the terms of the operating permit issued by the 
Pollution Control Branch. A storm water ditch and a 
service road are to be constructed within this Right-of- 
Way and a leachate ditch is to be constructed on the City's 
property. 

Following negotiations, the owners have agreed to grant the 
requested easement on the following terms: 

(a) the right-of-way to be for construction of an open 
ditch and maintenance road and no other purposes, 

(b) no debris or rubbish of any kind to be buried within 
the right-of-way area, 

(c) the City to agree to surrender the right-of-way when it 
is deemed to be no longer of substantial benefit by 
the City Engineer, 

(d) prior to surrender of the right-of-way, the City to 
fill in the open ditch, if so required by the Grantor, 

(e) the City to indemnify and save the owners harmless 
against any claims, etc., resulting from the City's 
use of the right-of-way, 

(f) payment of $50.00 for granting of the right-of-way. 

The City Engineer concurs with the acquisition of this 
Right-of-Way on the foregoing basis. 

The appropriate Right-of-Way agreement has been prepared 
by the Director of Legal Services and this agreement has 
been executed by the owners. 

It is Recommended that the acquisition of the Right-of-Way 
over the South 15 meters of Parcel "D", (Explanatory Plan 
2515) except Parcel 1 (Reference Plan 8648) D.L. 437, 
Group 2, New Westminster District on the foregoing basis, 
be approved and the Director of Legal Services be authorized 
to execute the agreement on behalf of the City." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Properties be approved. 


cont 'd 
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2. Transfer of two City lots from the Land Purchase Fund to 
the Property Endowment Fund 


The Supervisor of Properties reports as follows: 


"Two City owned lots sit uHted on the South Side of 28th 
Avenue between Nanaimo and Gladstone and legally described 
as Lots A & B, Block B and 10, D.L. 393, Plan 10063 were 
acquired by tax sale between 1920 and 1938. When the Property 
Endowment Fund Board was created in 1975, the majority of the 
City lots acquired by tax sale were transferred to the Board's 
jurisdiction for the acquistion costs. However, as the fore- 
going two lots served as temporary drainage for Brock Park, 
they were not included in the transfer but were placed 
in the Land Purchase Fund. 


The development of Brock Park has reduced the drainage 
problem and by relocating the catch basin on Lots A & B 
permitting the flow of water directly into the sewer 
system the problem can be completely resolved. This would 
free the lots from the 'drainage' reserve and allow them 
to be filled to an acceptable grade ready for market once 
the fill has settled sufficiently. 

The Property Endowment Fund Board when considering this matter 
recommended that the two lots be transferred to the Property 
Endowment Fund at the acquisition costs and that the Super- 
visor of Properties arrange for the relocation of the catch 
basin chargeable to the Property Endowment Fund account. 

Recommended that Lots A & B, Block B and 10, D.L. 393, 

Plan 10063 be transferred to the Property Endowment 

Fund at the acquistion costs of $409.00 and that the Supervisor 

of Properties arrange for the relocation of the catch basin 

with the costs chargeable to the Property Endowment Fund 

General Account #5927/9820." 


The City Manager RECOMMENDS that the foregoing recommendation 
of the Supervisor of Properties be approved. 


FOR COUMCIL AaiOM SEE PAGE{S) . 3£ 
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June 19, 1970 

TO ; Vancouver City Council 

SUBJECT ; Public Investments in the City of Vancouver 
CLASSIFICATION ; Information 

The Director of Planning reports as follows: 
Introduction 

Over the past several weeks. Council has received proposals for several 
major public projects within the City of Vancouver. Some of these are 
requesting City financial support; others require only City approval; some 
may proceed without a City sanction. All will require the investment of 
public money, derived at least partially from taxpayers residing in the 
City of Vancouver. 

To help Council place the various recent proposals into a context, the 
Planning Department has prepared a relatively comprehensive list of the 
various public investment proposals and programs which have arisen over 
the past few years. This list is attached as Appendix A. The list is 
organized by level of government, including categories for co-operative 
projects involving two or more levels. Within governmental categories, 
projects are further divided into substantive groupings, based on 
headings in Understanding Vancouver . The list contains projects which 
have been proposed, which are in various stages of planning or design, 
or which are under construction; it does not contain recently completed 
projects or programs, which could constitute quite a list in themselves. 
Also, listed projects have been limited to those estimated to cost 
$k Mil lion or more. 

Cautions in Interpreting the List 

The list of public investments has been compiled from a variety of 
potentially inconsistent sources. As we thought it desirable to bring the 
list to Council's attention at the same time it considered the Convention 
Centre proposal, there has not been sufficient time to check out these 
inconsistencies and resolve any conflicts. We have also not been able to 
adequately research the current status of some earlier proposals, particularly 
those which were submissions to the 1976-80 Capital Program. We are not 
certain that some of these earlier desires still have advocates. In 
addition, there are probably some undetected redundancies and double- 
countings due to the non-specificity of some capital budget submissions 
(e.g. the same project may be included under both Parks Board and Neighbour- 
hood Improvement Program budgets). And the implementation of one project 
may preclude the building of others (for example, one of the several Harbour 
Park proposals or one of the many Stadium or Convention Centre Plans). 
Senior government spending plans are probably underestimated due to the 
desire of both governments to maintain confidentiality or secrecy about 
their more speculative projects. 

Cost estimates in many cases are very gross, and several proposals have not 
yet proceeded to the costing stage. The Planning Department has attempted 
to supply its own very rough estimates whenever costs were not available. 
These, of course, should be treated with extreme caution, as for that 
matter should most of the other estimates as well. No account has been 
taken of the tendancy for the cost of public investments to inflate greatly 
between initial proposal and final completion. Also, given the uncertainty 
attached to most of the cost estimates, there has been no attempt to 
systematically standardize them in constant dollars based on any one year. 
Since some of the proposals originated as early as 1974 and others are 
not expected to be completed until the mid-1980's, this could be a source 
of substantial variation. In addition, some of the projects are costed on the 
basis of multi-year programs, while others list only the cost for a 
single year even though a single program may continue in the future. 
With many programs we did not feel confident in assuming continuation. 
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These substantial cautions aside, we do believe that the list in its 
present form does constitute a relatively complete "shopping list" of 
public investments in the City of Vancouver. We also believe it provides 
sufficiently accurate information to derive a very rough "order of 
magnitude" estimate of the cost involved. With this information. 
Council should be better able to evaluate current public investment 
proposals against the overall level of capital spending and against 
other identified priorities. 

Magnitude of Public Investment Spending 

The list identifies current and recent public investment proposals and 
pending projects in the City of Vancouver which in total are valued over 
$]h Billion. Interestingly, both the Federal and Provincial Governments 
propose to invest more within the City of Vancouver than the City 
itself. The Provinces proposed investments, in fact, are nearly double 
those of the City Government. Broken down by the various levels and 
combinations of levels of government, very approximate estimates of the 
total capital costs are as follows: 

Federal : $250 Million 

Provincial : $450 Million 

City: $240, Million 

School Board 
& Community 

College: $ 30 Million 

Joint Federal - 

Provincial : $ 8 Million 

Joint Federal - 

City: $ 50 Million 

Joint Federal - 

Provincial : $ 7 Million 

Joint Federal - 

City-Provincial: $220 Million 

Joint G.V.R.D.- 
Provincial 

(hospitals): $160 Million 

Joint Provincial- 
G.V.R.D. - City 

(transit): $3-400 Million 

The City's Public Investment Dilemma 

The list would seem to well document the excess of public investment wants 
over public resources and willingness to pay. A substantial proportion of 
the City initiated proposals, for example, are submissions to the 1976-80 
Capital Program which either did not make it through the entire Council 
review process or were turned down by voters in the Five Year Plan plebiscite 
Council will recall that only engineering works and public safety (fire 
hall) expenditures were approved in the last plebiscite. The senior levels 
of government are able to make larger capital investments in the City without 
direct voter approval, but it is not always clear that these are consistent 
with community desires and priorities. 
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The dilemma is heightened by growing perceptions of a need for more 
economy in local government and a reduction of the tax burden. Also 
worrisome are increasing uncertainties about the future health of 
the Canadian and world economies. These make long-term public 
indebtedness appear riskier than in previous years. 

These negative perceptions are contrasted against very real, positive 
desires to use public investment as an important development tool of 
the City. Major capital projects could play a very significant role 
in ameliorating presently perceived problems (for example, affordable 
housing, traffic congestion, and water pollution) and in making the 
City a more exciting and livable place (for example, downtown parks, 
sports stadia, museums, and galleries). There is also a perceived 
desire to use public investment as a major component of and a 
stimulus to the celebration of the City Centennial. Significantly, 
this celebration could occur through the completion of major single projects, 
such as the False Creek Stadium and Exposition Complex, which would 
result in highly visible, exciting, and lasting monuments to the City's 
progress; or the celebration might occur through more subtle but none- 
theless profound changes, such as the provision of affordable housing 
or the clean-up of public waters. 

Unfortunately, the choice at the moment is largely outside the 
community's control. Most investments are Federal and Provincial, and 
even City capital expenditures do not always arise from a clear 
identification of community desires and priorities, but are instead 
reactions to some external change or proposal. Council may, therefore, 
wish to consider the establishment of some process by which it can 
clearly identify its public investment objectives against other public 
needs and wants and through which it can contnunicate its priorities 
to senior levels of government. 

The Centennial could be even more significant if we could celebrate 
the City's growing ability at self-government, self-aware community planning, 
and purposeful public investment. And it would be a significant achievement, 
indeed, if after 100 years of the City's history, we could note that the 
three levels of government were planning and sharing their public 
investments in a co-ordinated, mutually reinforcing way. 

The City Manager submits the report of the Director of Planning for 
the INFORMATION of Council. 
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MANAGER'S REPORT 


DATE 


Jun e Pn . iq7 R 


TO: 


Vancouver City Council 


SUBJECT: 


Convention Centre Proposal 


CLASSIFICATION : RECOMMENDATION 

The Director of Planning, Director of Finance, and City Engineer report as follows: 
"1. Purpose 

On May 29, 1978, the Honourable Grace McCarthy, Provincial Secretary and Travel 
Industry Minister, announced that the Province was prepared to fund 40% of the 
capital cost of a trade and convention centre, providing the City arrange for 
additional funding. The proposal has been forwarded to Council for consideration 
and review. 

The purpose of this report is to provide Council with a summary and examination 
of the information that is available on this subject. No attempt has been made 
to examine the validity of the data produced by the proponents of the scheme 
and no evaluation has been done on the marketability of the proposal. However, 
an earlier report from the Director of Planning (Appendix A), examined both and 
raised a number of doubts and questions. These still stand. This report raises 
some additional questions about the suggested responsibility for constructing 
and operating a convention centre complex. 

2. History 

The feasibility of developing a convention centre has been reviewed on a number 
of occasions. 

In 1954 and 1967 Council considered reports of the Technical Planning Board 
dealing with the feasibility of convention facilities In the downtown. 

In m1d-l975 research conducted for the B.C. Department of Travel Industry raised 
the subject of conventions ( Survey and Study of the Current Marketing Situation 
of the B.C. Travel Industry: Recreation Travel. Tours. Conventions by F. Rex 
Herts, Ltd.). After reviewing this study, the City indicated it would not approve 
a major convention centre complex unless it would be clearly shown to benefit the 
City economy and City taxpayers. In August 1975, Council gave support to the idea 
of a provincial ly- funded independent study of the potential for a convention centre 
in Vancouver. In May 1976, such a study was completed for the Department of 
Travel Industry ( A Feasibility Study for a Vancouver Convention Centre/Exhibit 
Hall Complex by F. Rex Werts, Ltd. and the Sussex Group). 

In August 1976, the Study was circulated at a special meeting of the Standing 
Committee of Council on Finance and Administration. The Committee sent no 
recommendation to Council but suggested that a critical analysis of the Study 
should be carried out by the City and "noted that tne senior governments and 
merchants would directly benefit financially from such a complex and the 
total cost should be shared between them." Some members of the Committee 
felt that potential costs and benefits of the proposed centre had been 
examined too generally and with too little objectivity. 

In May 1977, Council considered a Manager's Report on the Werts/Sussex Study and 
approved recommendations that no decision be made on a convention centre/exhibit 
hall proposal on the basis of the information and analysis supplied to date; 
that further study by the City not be undertaken until a firmer, more detailed 
proposal is submitted; and that Council seek discussion among the concerned 
parties about the need for a convention facility, and about the type of facility 
which would meet the region's needs and goals and which would complement existing 
facilities. 
3. Current Proposal 


The Ministry of Travel Industry has proposed that a convention centre/exhibit hall, 
international trade offices and new cruise ship facilities be developed on Pier 
B.C. Although no firm concept or design has been proposed, it has been estimated 
that the convention centre/exhibit hall portion of the facilities will cost be*"- 
ween $20-25 million. (N.H.B. documents place the cost of the entire project- 
$42,000,000; the actual costs will depend on the design of the complex.) 
Appendix B provides some information on what components might be included 
a complex and also provides a possible breakdown of capital costs. 


Facilities 
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At this stage in the evolution of thp concept, a variety of both public and 
possibly private organizations could be involved in the actual development and 
operation of the proposed various facilities. While the City's involvement in 
the complex could extend into various components, it has been suggested by the 
Minister that the City only be involved in the financing and operation of the 
convention centre/exhibit hall. Dr. Shrum and others have alluded to the 
possibility of the City also participating in a trade-oriented office building 
or other commercial facilities, the revenues from these being used to subsidize 
operating losses from the convention centre. However, the principal proposal 
before Council deals with the City's participation in the convention centre 
only and therefore this report deals with only the convention centre portion 
of one possible Pier B-C complex. 

Construction Costs/Funding 

The capital cost of the project has been estimated to be between $?.0-?.5 million. 
However, until a final design has been determined, it is impossible to accurately 
estimate the costs. In fact, it has been suggested that a futuristic design, 
such as was portrayed in the Ministry of Travel Industry's brochure, could 
increase the costs to between $50 million and $100 million. Experience in other 
cities would suggest that the estimate is a possible but minimum amount for a 
facility of this type. (Most of this experience has been in the U.S. where 
construction costs are generally lower than in Vancouver. This cost estimate 
assumes that Pier B-C is structurally sound and will not require rebuilding to 
support a large structure. It also minimizes the possibility that the project 
may fall victim to substantial cost over-runs.) See also Appendix C. 


The construction cost estimates exclude the costs of the site. The proposal 
to use Pier B-C assumes that the N.H.B. will rent the site for $l/annum. 
This assumption appears to run counter to what we understand to be N.H.B. 
intentions to continue to receive income for the use of the pier roughly 
equal to economic rent. (The N.H.B. currently receives $325,000 for all 
iise«; on ^-he pier and would require an economic return on any investment 
they might make. ) 

The cost estimates also assume that Marathon Realty will provide the 
required ramps and access ways to the site. It is estimated that this 
will cost Marathon approximately $1.3 million and would only be completed 
as a part of a major development project. 

The Provincial Government has stated that it will provide 40% of the capital costs 
(apparently subject to an upper limit of $10 million) if the Federal Government 
will also provide 40%. Based upon the current capital cost estimate of $25 million, 
this would require the City to provide the balance of approximately $5 million. 
To date, the Federal Government has not agreed to their portion, nor has any level 
of government stated what their position would be should the capital costs rise 
above $25 million. It should be noted that the City of Winnipeg saw its capital 
contribution for its convention centre rise from $7.5 million to $15.5 million 
when costs increased from $15 million to $23 million. 

Operating Economics/Operatin ri Re spon s ibility 

Some information is available on the question of operating revenues and expend- 
itures. The 1976 Werts/Sussex report estimated annual revenues to be $714,000 
and expenses to be .$1 ,185,000 for an annual operating deficit of approximately 
$500,000. In addition to this deficit, there would be costs for property taxes 
(approximately $600,000), business taxes, ground rent payable to the N.H.B. and 
debt repayment (approximately $500,000 to $600,000 on the proposed City contrib- 
ution). Estimates prepared for the N.H.B. suggest that the convention centre 
could break even (if it did not have to pay property taxes, business taxes, 
ground rent or repay its debt). These estimates placed operating revenues at 
$1,210,000 and expenses at $1,190,000 for a net revenue of $20,000. This study 
also indicated that, if the revenue from the parking lot was Included, the centre 
could produce an annual surplus (before taxes, rents, debt repayment for either 
the convention centre or the parking structure) of approximately $500,000. We 
have not been able to evaluate the validity of these estimates though the earlier 
report by the Director of Planning raises some questions about the Werts/Sussex 
assumptions. Additional information is contained in Appendix D. 


It is an extremely difficult task to determine what the actual size of the 
required subsidy will be. Experience with other convention centres would 
suggest that there will be a deficit and that it could be higher than $1 
million/year (see Appendix D). For Council's information, as it may be 
somewhat comparable, the 1977 Civic Theatres operating deficit was approx- 
imately $^00,000. (This is in soite of a very high usage rate and does 
not include the costs of major repairs, renovations and replacements for 
the Civic Theatre, nor does it include taxes or amortization of capital investment). 

It appears that the intent of the current proposal is that the City would 
operate the convention centre/exhibit hall complex. There is little detail 
available on the operation or the possibility of Federal and Provincial 
sharing in any operating deficits. Similarly, it is not known how the issues 
of ground rent, property taxes, business taxes or debt repayment are to be 
handled. In general, however. It appears that the City will be expected to 
accept the risks and responsibilities associated with the operation of the 
centre. 


Tourism and Conventions 


To place the convention centre proposal in an economic perspective, 
tourism Is B.C.'s third largest Industry (after forestry and mining) with an 
estimated value in 1977 of $1.3 billion. ( B.C. residents account for over 
40% of this spending ). The value of tourism in the Lower Mainland (from 
Powell River to Hope) in 1977 Is estimated to be between ."^440 and $650 million. 

Conventions held in Greater Vancouver in 1977 are estimated to have produced 
$35.3 million In spending or about 6% of tourist spending in the Lower Mainland. 
The following table provides some information on conventions over the past few 
years. 

Total 


Year 

1968 
1975 
1976 
1977 

1978 (projected) 


Number of 
Conventions 

148 
253 
272 
227 
295 


Number 
of Delegates 

65,000 
118,000 
138,000 
128,000 
151,000 


Estimated Spending 

$10,100,000 
29,000,000 
33,800,000 
35,300,000 
41,600,000 


In 1978, 63 non-Canadian conventions wil] bring an estimated 49,900 delegates to 
Greater Vancouver, or about 33% of the convention delegates this year, (In 
1968 non-Canadian conventions accounted for about 12% of total convention 
delegates meeting here.) 

There is a view that some of the larger conventions are outgrowing Vancouver's 
existing convention facilities. Material supplied by the Greater Vancouver 
Convention and Visitors Bureau supporting this conclusion is attached as 
Appendix E . It should be noted that conventions account for a small 
portion of total tourist spending > but it has been contended that 
conventions lead to significant increases in tourist activity- 
The total number of delegates and estimated spending revenue have shown fairly 
steady growth using existing convention facilities (mainly the hotels). 


. Public Investment Decisions Criteria 


The criteria against which a public investment decision of this type 
should be evaluated and which have been used in this report are: 

a. The City should be satisfied that a convention centre/exhibit hall 
complex is a cost effective means of increasing tourist spending 
in Greater Vancouver. 


It would appear that the proponents of the convention centre proposal 
are recommending the investment of a significant amount of public 
funds in order to attain their goal of increasing the number of 
tourists and tourist dollars in B.C. However, before such an 
investment decision is made, it would be worthwhile to evaluate 
this expenditure of public funds against others which may be more 
cost effective in achieving the same goal. In other words, it should 
be determined whether a convention centre, which attracts large groups 
of people, is a more effective method of increasing the number of 
tourists than would be, for example, a major marketing campaign that 
attracted a large number of small groups for whom a centre would not be 
necessary. 
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b. The direct and Indirect benefits of the project should 
exceed the direct and indirect costs and the incidence 
of overall costs and benefits should be closely related . 

The convention centre/exhibit hall complex will produce 
a number of social, cultural, environmental, economic and 
fiscal costs and benefits of interest and concern to the 
public, the business community, the City, the Province, 
and the Federal governments. On the primary level, there 
are those costs and benefits that are tied directly to the 
centre. On a secondary level, there are those costs and 
benefits that result because of the development of the 
centre but are not directly linked to its operation. As 
a public investment decision, overall (both primary and 
secondary) benefits should exceed overall costs. 

In addition to the requirement that overall benefits exceed 
overall costs, in a jointly sponsored project there should 
be a balance between the proportion of benefits that one 
group enjoys and the proportion of costs that that group pays. 

6. Analysis Against the Criteria 

a. Cost-Effectiveness of Convention Centre Investment 

City staff did not have access to any studies which dealt with 
the efficiency of an investment in a convention centre. It is 
strongly suggested that an investigation be undertaken, if it has not 
already been done, to determine whether or not a convention 
centre is a more effective way to increase the number of 
tourists to Vancouver and British Columbia than other less costly 
alternatives. Such an investigation might examine the capacities of 
existing facilities to handle a greater number of smaller 
groups, review the potential for success of a campaign designed 
to attract an increased number of "small" conventions, and 
finally, should compare the costs and the effects of various 
methods of increasing the size of the tourist industry. Some 
of these alternatives might have greater amenity for local 
residents in addition to stimulating additional tourist dollars. 
(Such as the proposals for the P.N.E. or the Rhone & Iredale 
proposal for a complex on the northshore of False Creek.) 

b. Benefits and Costs 

There will be a variety of primary and secondary benefits 
and costs that will accrue to a number of organizations as a result 
of the convention centre complex. These are briefly outlined in 
the Table 1. It should be noted that many of the non-quantifiable 
effects or results can be viewed as either costs or benefits 
depending on one's values. This is particularly significant for 
those results expected to accrue to the City. 
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TABLE 1 
BENEFITS AND COSTS 


Pr 
Be 


Pri 


I ma ry 
lefi ts 


Business 
Community 

Delegate 
Spending 
$19 million/ 
annum 


mary 


Costs 


Sicondary *Multiplier 
Bf'nefits Spending 

$40 million/ 
ann. 


Sdcondary 
Costs 


(i) 


Possible 
diversion of 
business 
away from 
existing 
hotel and 
restaurant 
facilities 


Financial Impact 


Province 


increased taxes 
Sales $181 ,650/ann, 
Hotel 316,000/ann. 
Per. Inc. 234,000/ann. 
Corp. Inc. 278,000/ann. 
Liquor Profits 

231 ,000/ann. 
$1 ,240,650/ann. 


*$10 million Cap. 


"increased Taxes 
Sales $500,000/ann. 
Per. Inc. 525,000/ann. 
Corp. Inc. 600.000/ann. 
$1 ,625,000/ann. 

improved employment' 
tradej balance of 
payments 

*Increased demand on 
B.C. tourist 
facilities* 
potentially 
affecting 
enjoyment 
by B.C. residents 


Federal Government 

*Increased taxes 
Excise 350,000/ann. 
Per. Inc. 743,000/ann. 
Corp. Inc. 1 ,257,000/ann. 


$2,305,000/ann. 


$10 million Cap. 


* Increased taxes 

Excise 700,000/ann. 
Per. Inc. 1 ,600,000/ann. 
Corp. Inc .l ,700.000/ann. 

$4,000,000/ann. 

* Improved employment« 
trade. balance of 
payments 


City 

* Improved 
Downtown 
Vitality 

*Pier B-C 
redeveloped, 
stimulus, to 
redevelop 
waterfront 


*$5 million Cap 
*A11 operating 
losses 

* Servicing costs 

* Pol icing costs 
*T raffic 

congestion 

♦Stimulate 
Marathon's 
development 

* Increase tax 
revenues 


♦Compensation 
to Marathon, 

♦possible 
dispersal of 
downtown 
activity, 

♦additional 
servicing cost 
& requirements 


The additional tourist spending that could result from a convention centre 
complex could provide an important stimulus to the economies of Vancouver 
and British Columbia. Direct delegate spending could improve conditions 
in the current soft hotel market (estimated that 80% of expenditures are in 
hotel /restaurant/beverage sector). Delegate related 'halo' tourist expenditures 
could provide an additional boost to the tourist industry. (The "halo" effect 
refers to the tendency of some convention delegates to extend the 
convention visit into a vacation in the area in which the convention is 
held.) 

In addition, the so-called "multiplier" effect of these expenditures could 
increase their economic impact. The Werts/Sussex report estimates that the 
convention centre would cause primary and secondary benefits to the business 
community in the form of an additional $59 million in expenditures in the 
B.C. economy. 
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Regular Council, December 15, 1970 13 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 375 

Amendment of Fee Schedule 

to Waterworks By-law (cont'd ) 

2. The Corporation Counsel be instructed to bring 
forward the necessary amending bylaw. 

3. That annual surpluses on waterworks operations be 
accumulated in and annual deficits be charged to 
the Water Rates Stabilization Reserve. 

4. That the Service Charge on four monthly metered 
accounts be adjusted as recommended in the report, 
prior to the 8% increase being applied. 

- CARRIED 

MOVED by Aid. Broome, in Amendment, 

THAT, in regard to Water Rates Stabilization Reserve, 
that Reserve shall consist not only of monies earned by the 
Reserve but all annual interest earned. LOST 

(The motion of Alderman Adams was put and carried) 

MOVED by Aid. Broome, 

THAT the question of billing for water rates separately from 
the regular tax billing be referred to the General Purposes Commi- 
ttee for consideration. 

- LOST 

F. Gastown/Chinatown : 

Off-street Loading and Parking 

The Board of Administration, under date of December 10, 1970, 
submitted a report from the Director of Planning and the City 
Engineer in regard to off-street loading and parking in the 
Gastown/Chinatown area, recommending as follows: 

"1. That City Council approve the following policies with 
respect to off-street parking and off-street loading 
within the Gastown and Chinatown area designated on the 
attached plan: 

(a) Off-street Parking 

Where existing buildings are being rehabilitated or 
involved in a change of use, required parking under 
the by-law will be relaxed where, due to conditions 
peculiar to the site, to the area, or to the proposed 
development, literal enforcement would result in 
development detrimental to the special nature of the 
area . 

(b) Off-street Loading - Trounce Alley and Blood Alley 

That off-street loading within Trounce Alley and 
Blood Alley not be required, and that alternative 
on-lane or on-street loading be permitted in desig- 
nated areas to the satisfaction of the City Engineer. 

(c) Off-street Loading - General Policy 

That elsewhere in the designated Gastown/Chinatown 
area, off-street loading facilities for existing 
buildings, where changes of use are proposed or re- 
habilitation undertaken, be in accordance with the 
following policy: 

(i) Where off-street loading facilities exist, these 
shall be retained wherever possible unless it is 
demonstrated that these will not be needed 
further, or that their retention would result 
in conditions detrimental to the special nature 
of the area. 

cont 'd . , . 
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These estimates of the expected value of the additional 
convention delegates are based on two contentious assumptions: 
(1) that the convention centre will attract new conventions 
and not merely capture conventions presently handled by 
existing City facilities; and (2) that every dollar of 
delegate spending will generate two dollars additional 
indirect spending through the "multiplier effect". Some 
regional economists feel that analysis of this type should 
only consider direct spending. A more conservative analysis 
using this criterion might reduce the estimated value of 
$59 million by as much as half. 

The business community, the City, the Province and the 
Federal governments could all benefit from this additional 
spending. The Province could receive additional hotel, 
personal and corporate income and sales taxes. The Werts/ 
Sussex report estimated these primary and secondary benefits 
to be approximately $3 million per annum. Similarly, the 
Federal government, via excise and income taxes, could 
receive approximately $6.3 million in additional revenues. 
It should be recognized that the City, while enjoying the 
satisfaction of knowing its businesses were in an improved 
position, could receive little or no direct financial 
benefits, since it has no ability to tax income or revenues. The 
City may experience a secondary benefit in the form of an 
increase in property and business tax revenues in the event 
that Marathon or other developers undertake projects as a 
result of the convention centre. However, experience in 
other cities does not confirm that a significant amount of new 
development will occur. It should also be recognized that 
the City would incur costs to provide services to any new 
development that does take place, and may incur a reduction 
in environmental amenity as well. 

In addition to the above taxation benefits, the Federal and 
Provincial governments could enjoy the benefits of increased 
employment (i.e., lower costs of income support programs) 
and trade and an improved balance of payments. While the 
City seeks to encourage increases in employment and trade, 
these are clearly responsibilities of the senior levels of 
government and improvements in these sectors are largely 
benefits to senior governments. 

Comparing the distribution of primary and secondary financial 
benefits, it would appear that the City is being expected to 
take on a substantially disproportionate amount of the primary 
and secondary costs (especially in terms of capital and 
operating costs). 

i i . Environmental Impact 

In examining the information available, the principal primary and 

secondary environmental benefits to the City of the proposed convention centre 

seem to relate to its potential impact on the Central Waterfront 

and this part of the downtown core. Further information on the 

potential impact of a convention centre is attached as Appendix F. 

In general, the proposed facilities could: 

a) stimulate early redevelopment of Pier B-C. and the waterfront 
leading to the general upgrading of the Central Waterfront 
area, and possibly improved public access. 

b) stimulate new developments in this part of the downtown core, 
noting, however, one could question whether the proposal actually 
stimulates additional new developments or merely shifts it 

from other parts of the downtown. 
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Major environmental concerns about the proposal appear to 
be as follows: 

a) The location for the size and scale of the proposed 
facility could cause accessibility problems in this 
area as it exists today. However, provided significant 
improvements are made to the street and transit systems, 
these can be resolved. 

b) The proposed location is removed from the existing activity 
nodes in the Downtown. However, with continued growth 

in the Region, and provided appropriate linkages between 
this area and the existing activity nodes are established, 
this proposal could provide reinforcement and growth to 
the Downtown area. 


c) There is an off-chance that the proposal could stimulate 
additional office development in contravention of 

the City's nominal support of the Livable Region Program. 
This would be particularly the case if the development 
included a trade-oriented office building. That 
building needs to be evaluated within the context of 
an existing high downtown office vacancy rate. 

d) Depending on the design, the center and associated 
private development could result in a massive structure 
which would be inappropriate for the physical scale 
intended for the waterfront. Furthermore, such a 
structure could reduce the existing street-end views 
(particularly at Howe Street) 


iii . Engineering Impact 

The following is a summary of the City Engineer's comments on 
the convention centre proposal. The full text is attached as 
Appendix G. 

The proposal to locate the Trade/Convention Centre on the Vancouver 
Waterfront is consistent with the City policy of encouraging 
development in such a way that patrons are close to facilities and 
traffic is minimized. It is also consistent with the Downtown 
Transportation Plan and the waterfront "draft" plan. 

a) The downtown waterfront is a good location for the Convention 
Centre from a transportation point of view, because of its 
high accessibility including access to all modes of transit 
and pedestrian access to hotels. The following elements should 
be part of the transportation plan for the Centre: 

(i) completion of Cordova Extension to Burrard, and the 
waterfront service road; 

(ii) extension of core streets to serve the Centre; 

(iii) provision of new transit services, and right-of-way 
for a downtown circulation system; 

(iv) balanced parking supply; 

(v) good pedestrian access and development of complementary 
facilities nearby. 

We will need to carry out an access study when more details are 
known about the proposal . 

b) A very preliminary estimate of the cost of the immediate access 
facilities would be $3-4 million, to be negotiated between the 
Convention Centre and Marathon Realty. This cost does not 
include use of NHB's waterfront road. 
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c) Access may be altered by Marathon Realty's request to modify 
the design of the Cordova Extension - this may also affect 
City development policies and capital fund requirements. These 
issues will have to be resolved before the Convention Centre 
can proceed. 

d) The existing utility systems (sewers, water, hydro, telephone, etc.) 
would need to be extended to serve the development and the costs 
would be part of the capital cost of the development. Furthermore, 
improvements to utility systems on an area-wide basis may be 
required and this may accelerate the expenditure of City capital 
funds. 

7. Conclusions 

In general, the analysis of the available information indicates quite 
clearly that the principal benefits accrue to the senior levels of 
government. Because of this distribution of benefits, it is suggested 
that costs should be similarly distributed and that the City should 
not be expected to make a major financial contribution to the 
construction and operation of the centre. In addition, there are 
still too many environmental unknowns that need to be resolved before 
we can determine that the centre has overall benefits exceeding 
overall costs. There are still a number of doubts about the benefit/ 
cost ratio owing to questionable assumptions in the economic analysis 
(identified in the previous Planning Department report). As a 
substantial portion of the costs will be borne by City residents as 
federal and provincial taxpayers, these doubts should be resolved no 
matter which level (s) of government actually constructs and operates 
the centre. 

However, it appears that a convention centre complex possesses the 
potential to provide benefits to a wide variety of organizations. Because 
of this potential, the concept should be pursued via a Federal, Provincial, 
Municipal, and Business Task Force. The Task Force should review: 

a) the cost-effectiveness of this investment decision 

b) the primary and secondary costs and benefits including the 
environmental impact of the centre. 

c) the specific distribution of primary and secondary benefits 
and costs. 

8. Recommendations 

After reviewing what information was available, the Director of Planning, 
Director of Finance, and City Engineer recomnend: 

A. That the City express its appreciation to the Provincial Government 
for the initiative it has taken regarding a convention/trade centre, 
and that the Province be invited to establish a Task Force jointly 
with the City to pursue the convention centre investment decision 

in the manner set out in this report, with the Federal Government 

and the business community being invited to participate in the 

Task Force. The Task Force would report before the end of September, 1978. 

B. That Council inform the Provincial Government that it cannot accept 
the present proposal for a convention/trade center to be run by the 
City within the suggested funding formula." 

The City Manager RECOMMENDS approval of the above recommendations. 




VANCOUVER CITY PLANNING COMMISSION 

June 15, 1978. 

REPORT TO: His Worship the Mayor and 
Members of City Council 

SUBJECT: Current Proposals for Trade Centre/Convention Centre 


INTRODUCTION 

This brief report is a response to an indication at a special Council 
Meeting in February last that the Council would like to have comments from 
the Vancouver City Planning Commission in connection with current proposals 
for trade/exhibition/convention centre. 

Members of the Commission have studied some of the PNE proposals and have 
received a presentation from Mr. Randle Iredale, in connection with the 
proposals for the North side of False Creek but have, to date, only received 
the general public information about proposals for Pier B.C. The following 
comments, therefore, must inevitably be general in character but they are 
submitted in the hope that they will be useful. 


1 . The PNE 

As far back as January last, members of the Commission raised questions 
about the need for a review of the PNE functions and also for 
discussion of sites. This did not mean that the Commission essentially 
thought that major buildings should be re-located, but that before any 
great expenditures should be made in time, money and effort, there 
should be some general consensus on the above. Members do not feel 
that this has yet been reached but they are pleased to be represented 
on a liaison committee recently formed. 

While the question of a stadium and other traditional facilities of 
the PNE are under consideration, members of the Commission do not feel 
that the present PNE site could be considered for a complex of struc- 
tures involving meeting spaces and special exhibits because of the 
distance from the downtown. 


2. North Side of False Creek 

The presentation prepared by Rhone and Iredale has a number of attrac- 
tive features. The stadium in False Creek seems to be feasible and 
the tie-in with structures representing various Pacific Rim countries 
would be attractive. False Creek could also be considered as a 
possible location for a convention centre/exhibit hall complex. 
Although it does not have a central downtown location usually considered 
necessary, it does offer possibilities for good transit linkages. The 
most attractive aspect of the Rhone and Iredale proposals was the 
possibility of creating some unified public and private developments 
on a scale that would take advantage of a special site. 


3. Pier B.C. 

The use of Pier B.C. as a convention centre/trade centre is in some 
ways very attractive. Most convention centres tend to be built in a 
conventional manner within the CBD of the community concerned. The 
Pier B.C. site could be dramatically different but, at the same time, 
if the site were to be taken advantage of there would be a need for 
a dramatically different structure. It has the same disadvantages 
as the False Creek site in that it is some walking distance removed 
from the hotel/theatre/shopping core. However, with a foreground of 
mountain and water and an exciting design, that combination might 


possibly outweigh the disadvantages of the distance from the core 
providing that proper linkages are made with the core of the city. 
Such linkages might call for specialized transit, the development of 
the so-called "funky railway" that has been talked about. 

One further point about the Pier B.C. location is that the passenger 
terminal facilities greatly need up-dating. As a matter of fact, they 
are a disgrace whether the Pier B.C. convention centre goes ahead or 
not. We would hope that something is done about these facilities, but 
the improvement could be combined in an imaginative way with a complex 
on that site should it prove economically feasible to combine the two. 

One final point is that while we have a dramatic physical site in 
Burrard Inlet, we have an undistinguished waterfront. The real land- 
marks lie further into the city. Development of Pier B.C. could give 
the waterfront a much needed and exciting landmark. 


Some General Considerations 

(a) Multi-purpose structure; All three schemes have talked about 
multi-purpose structures as being necessary for viability. It 
would appear, to be logical, therefore, that the City could not 
support multi-purpose structures in three separate locations 
and any decision for investment of City money will require very 
careful consideration. Strong economic support for any one of 
the proposals appears to be singularly lacking, at least as far 
as the general public is concerned. The only thing that does 
come through clearly is that if the City was to be involved in 
any one of the proposals it would be necessary for millions of 
dollars to be invested in a capital investment with an 
unspecified ongoing responsibility for operating costs. 

The Commission, therefore, respectfully urges that in spite of 
the attractiveness of aspects of each proposal, that no commit- 
ment be made before there is a solid study of the financial 
involvement that will be necessary. 

(b) Development considerations: If a feasibility study should prove 
that no one proposal or combination has financial merit, then we 
would respectfully suggest that the stadium be considered as a 
separate issue and that attention be paid to the design and 
function aspects of a multi-purpose structure that would be able 
to house trade exhibits and somewhat specialized conferences. 

We do not ourselves believe that there is a great deal of future 
for the very large convention structure, but that given a good 
location together with an outstanding design, it would be possible 
for the City to have a unique feature which could attract the more 
moderately-sized conventions that require special electric 
support systems. The combination of these features could prove 
attractive to professional bodies, not merely in North America but 
on a world-wide basis. 


Concluding Remarks 

We welcome the fact that there are various stimulating proposals being 
put forward. We see this as an indication of viability. However, we 
would caution against premature commitments. We feel that there are too 
many unanswered questions at the present time. The whole question of 
private investment in this kind of use has not been properly 
investigated. The facility chosen should be multi-purpose in nature and 
integrated with the GVRD proposals for light rapid transit. The whole 
question of whether or not the City should risk, for this type of deve- 
lopment, long term financial cottmitments and annual operating deficits of 
considerable magnitude against the property tax base should be examined 
as a separate issue. 

ul }y\su{^mitted, , 
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STANDING COMMITTEES OF COUNCIL 
ON COMMUNITY SERVICES 
AND PLANNING & DEVELOPMENT 


JUNE 15, 1978 


A joint meeting of the Standing Committees of Council on 
Community Services and Planning and Development was held in the 
No. 1 Committee Room, Third Floor, City Hall, on Thursday, 
June 15, 1978 at approximately 10:30 a.m. 


PRESENT : Alderman Rankin, Chairman 

Alderman Bellamy 

Alderman Brown 

Alderman Ford 

Alderman Harcourt 

Alderman Kennedy 

Alderman Marzari 

Alderman Puil 


ABSENT : Mayor Volrich 

Alderman Gerard 
Alderman Gibson 

CLERK TO THE 

COMMITTEE : M.L. Cross 


RECOMMENDATION : 


1 . Impact of Fire and Building By-laws on Existing Buildings 

The Committee considered a report of the City Manager dated 
May 2, 1978, (copy circulated) forwarding the following reports: 

a. Loss of Low Rental Housing Through Fire & 
Lodging House By-law Enforcement dated 
January 25, 1978 (Director of Social Planning) . 

b. Impact of the Fire By-law Upgrading Program 

in the City dated January 31, 1978 (Fire Chief). 

c. Effects of the Building By-law to Existing 
(Non-Conforming) Buildings dated February 23, 1978 
(Director of Permits and Licenses) . 

(Copies of the above reports are on file in the City Clerk's 
office . ) 

In his report the City Manager advises that over the past 
several months, some members of the public and some aldermen 
have expressed concern about the impact of the Fire By-law up- 
grading program, and the requirements imposed by the Building 
By-law during change of use or renovation of existing buildings. 
These concerns have been along the following lines: 

a. The Fire By-law, in applying current standards to 

existing buildings, forces very expensive alterations 
which are not justified by the degree of hazard in- 
volved . 


cont ' 4 
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b. The Building By-law, in requiring an entire building 
be upgraded and earthquake protection be provided in 
order to carry out an addition or renovation, makes 
such additions or renovations uneconomic. 

c. The expense of upgrading results in: 

i. rental accommodation being taken off the market 
ii . additional cost to low income renters. 

d. The physical work required may destroy the character 
and desirable interior architectural features of older 
buildings, and may make use of heritage buildings 
impractical . 

e. The Fire and Building By-laws together have a crippling 
effect on the City's desire for preservation and proper 
utilization of suitable older buildings. 

The purpose of the present set of reports being forwarded 
to Committee is to explore in more detail the criticisms made 
of the By-laws, to review the proposals for change which have 
been made from time to time, and to present recommendations and 
items for consideration related to proposals for changes. Comments 
on these reports have been obtained from interested parties and 
revisions have been made. 

The Director of Social Planning reported on the loss of low 
rental housing through enforcment of the Fire By-law, indicating 
a loss of some 2,3 00 units in the Downtown and West End during 
the period 1974-1976 (approximately 1,300 due to the Lodging House 
By-law, 300 due to owner action, and about 700 due to Fire By-law 
enforcement.) While there has been an overall increase in rental 
units 1973-1977, many units in the conversion category which pro- 
vide low rental housing had been taken out of the market. 

The Director of Social Planning suggests that the proposed 
Fire By-law appeal process should employ a broadened appeal 
board, by inclusion of a Board representative familiar with the 
social implications of by-law enforcement, and an explicit dele- 
gation by Council of discretionary powers to the Board. 

The report of the Fire Chief reviews the history of the Fire 
By-law upgrading program, reviews the applicable legislation and 
examines the impact of the program, both in terms of cost to owners 
and tenants and benefits in reduced fire deaths and damage. The 
report notes that the present Fire By-law, which is effectively 
a separate standard for existing buildings, provides several major 
relaxations from the National Building Code/National Fire Code 
standards. The report notes that an appeal process is envisaged, 
and legislative authority has been requested for it. 

In assessing the impacts of the by-law, the Fire Chief notes 
that there have been significant reductions in fire deaths over 
4-5 years, and that sprinkler systems have extinguished some 
69 fires in high hazard situations. This is achieved at an average 
cost of $6 per unit per month, and 60% of that cost is for fire 
alarms and exit and emergency lights. 

The Fire Chief indicates a high degree of satisfaction with 
the present by-law and its enforcement, given the addition of an 
appeal process. However, he intends to adopt the National Fire 
Code when it is adopted by the Province, with suitable local 
amendments, and this has now been added to the report in response 
to comments on the draft. 


cont ' d 


435 


Report to Council 
Standing Committees of couneil 
on Community Services and 
Piannijig & Development 

Clause #1 continued I 


The Director of Permits & Licenses has presented a review 
of the application of the City Building By-law (based on the 
National Building Code) and the Fire By-law to non-conforming 
buildings. He notes that the requirements of the Building By- 
law are already relaxed significantly by the Building Inspector, 
on a routine basis for renovations. For larger projects, the 
Building Board of Appeal may relax the by-law, and the Board has 
developed a standard set of relaxations which are applied regularly. 

The report also reviews the earthquake provisions of the by- 
law, noting they are considered to be minimum for this high risk 
area. The majority of appeals involved buildings which were 
already adequate from a seismic viewpoint, given the relaxations 
provided by the Board. An analysis showed the proportion of 
total cost attributable to these requirements ranged from .5% 
to 11%, averaging about 6%%. 

The report notes that a large degree of the flexibility 
envisaged in the National Fire Code is already built into the 
City Fire By-law, and more flexibility will be possible when 
the Appeal Board can consider appeals from the Fire By-law. The 
Director of Permits & Licenses is of the opinion that the present 
make-up of the Appeal Board is appropriate, but concurs with the 
Director of Social Planning 's suggestion to add the Manager of 
the B.C. Housing Management Commission to the Board of Appeal. 

The City Manager believes there are four issues arising out 
of the concerns and responses outlined in these reports. These 
are : 

a. the degree of economic impact of By-law enforcement 
on existing buildings. 

b. consequent loss in variety of older buildings and low 
cost housing. 

The information available does not show a major problem. 
The legitimate concern about impact on conversion 
dwellings is partially alleviated by the low priority 
attached to these in the program and the cost data 
relative to upgrading City conversions. 

c. the need for further relaxations and/or separate by- 
law for older buildings. 

The reports of the Fire Chief and Director of Permits & 
Licenses suggest that significant relaxations from new 
building standards are commonly made and unique situations 
can be dealt with through the appeal process. The Director 
of Permits & Licenses ' recommendation to adopt the Building 
Board of Appeal's standards in the By-law will effectively 
create a separate building by-law for existing buildings. 

The Building Board of Appeal has been in operation only 
a limited time, and has to a degree, been evolving its 
role with experience. Some of the concerns expressed by 
potential applicants suggest the Board pays less attention 
to social and economic matters than would be desirable, 
though specific decisions suggest this is not the case. 
Council could choose to modify the Board's terms of 
reference to make its full role explicit. The proposed 
addition to the Appeal Board will be consistent with 
broader terms of reference. 

d. the use of an appeal board for Fire By-law issues. 

All departments believe an appeal process is appropriate. 
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As a result of comments on the draft reports which had been 
circulated to interested parties, changes have been made in the 
report, both in intent and for clarification. 

Major revisions were the deletion of the recommendation which 
related to setting up an interim Fire By-law enforcement program, 
revision of the recommendation to note an intent to adopt the 
National Fire Code when the Province does, and rewording to re- 
flect concerns re heritage buildings and buildings in heritage 
areas . 

Several groups, including the Building Board of Appeal and 
the Heritage Advisory Committee, as well as outside parties, 
commented on the addition to the Board of people representing 
special interest groups. Your officials feel that while one 
additional person representing a non-technical viewpoint has 
merit, further additions would be unproductive. 

One of the recommendations noted that Article 2.1.1.2 of 
the National Fire Code should be incorporated into the existing 
City Fire By-law to allow the necessary discretion needed to 
enforce Fire By-law compliance in a more flexible manner. Article 
2.1.1.2 reads as follows: 

"Deviations from requirements shall be permitted where 
specific permission to do so is given elsewhere in this 
Part and provided the authority having jurisdiction is 
satisfied that the building as constructed provides an 
acceptable degree of life safety or where necessary al- 
ternative measures are taken to provide such safety." 

Delegations were heard as follows: 

Mr. B. Eriksen, Downtown Eastside Residents Association 

-if Board of Appeal is expanded, a representative from the 
Coroner's office should be added. 

-recommendation related to setting up an interim Fire By- 
law enforcement program should be re-instated. 

Mr. G.P. Lockhart, President, Building Owners & Managers Association 

-brief filed requesting that 

a. The National Fire Code of Canada be adopted without 
local amendment as the Fire By-law of Vancouver. 

b . That one Appeal Board be created to adjudicate the 
Building By-law and the Fire By-law and that this 
Board should consist of representatives currently 
serving on the Building Board of Appeal together 
with a Professional Engingeer (Electrical) and the 
Manager of the B.C. Housing Commisssion. 

Mr. N. MacKenzie, Vancouver Heritage Advisory Committee 

-noted that the Vancouver Heritage Advisory Committee is 
hiring a Heritage expediter and recommended that this 
person be added to the Building Board of Appeal. 
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Mr. F.G. Gordham, President, Apartment Tenant Owners Association 

-filed brief noting that the $6 per month per suite figure 
mentioned is unrealistic - in many self-owned buildings 
this is only a fraction of the actual total cost which could 
be incurred by each apartment owner, thus causing a financial 
burden for the approximately 50% of apartment owners on fixed 
incomes . 

-structural changes are of some concern and should be care- 
fully planned so as not to cause difficulty with moving 
of furniture and appliances, stretchers, etc. 

-the Association suggested that the City of Vancouver make 
available long-term, low-interest loans in the event that 
high-cost upgrading is enforced, so that some financial 
relief is provided for those on low and fixed incomes. 

Mr. J. Ellis, on behalf of the Gastown Historic Area Planning 
Committee 

-Committee is totally in favour of upgrading Heritage 
buildings or buildings in heritage areas to life safety 
standard . 

-the Committee feels that 'heritage' is not spelled out 
enough in the recommendations. 

-would like a member of the Vancouver Heritage Advisory 
Committee to be included on appeal board. 

Mr. J. Pollock, Chairman, The Townsite Committee 

-association represents property owners in the Gastown 
Historic Area. 

-they suggest that sheathing not be required for large 
wood beams - gyproc and metal would ruin the value of 
heritage buildings. 

-seismic loading and fire safety requirements should be 
re-examined with respect to heritage buildings. 

(Mr. Hebert, Acting Director of Permits and Licenses advised 
that on several occasions, some wood beams have been accepted 
without sheathing.) 

Mr. F. Cottman, for Committee of Tenants at 1101 Nicola Street 
-brief filed 

-the National Fire Code should be adopted as soon as the 
Provincial Government adopts same . 

-if Article 2.1.1.2 is adopted, it should be made clear 
that there will be a rational relaxation of the rigid 
enforcement on existing buildings of provisions intended 
to apply to new construction. 

-the appeal board should have consumer representation. 

-do not agree with guidelines for non-conforming buildings 
so that all communities have uniform base standards. The 
proposed guidelines could provide a cover for an attempt 
to re-introduce a further rigidity of enforcement against 
existing buildings contrary to the philosophy of the National 
Fire Code requiring each case to be dealt with on its merits. 


Regular Council, Decembei' 15, 1970 14 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


Gastown/Chinatown : 

Off-street Loading and Parking (cont 'd) 

(ii) Where no off-street loading facilities exist, 

required loading under the by-law will be relaxed 
where, due to conditions peculiar to the site, 
to the area, or to the proposed development, 
literal enforcement would result in development 
detrimental to the special nature of the area. 


2. That the City Engineer, in conjunction with the Director 
of Planning, report back following study on necessary 
vehicular access restrictions and the provision of on- 
street or on-lane loading facilities within the Trounce 
Alley and Blood Alley areas." 

MOVED by Aid. Bird, 

THAT the foregoing recommendations of the Board of Adminis- 
tration, the Director of Planning and the City Engineer be 
adopted . 

- CARRIED 

G. Emergency Cheque Production and 

Control ; Social Service Department 

The Board of Administration, under date of November 23. 1970. 
submitted a report from the Director of Finance and the Coordinator 
of Data Processing and Systems in regard to emergency cheque pro- 
duction and control for the Social Service Department. The 
following recommendations are set out and adoption recommended by 
the Board of Administration: 


"1 . two Burroughs 'L2000 ♦ billing machines be installed on 
or about January 1, 1971 in the Social Service Depart- 
ment for the purpose of preparing emergency cheques, at 
an annual lease cost of $14,630 including 5% Provincial 
Tax, subject to contract approval by the Corporation 
Counsel . 

2. the electrical system at the Social Service building at 
1530 West 8th Avenue be modified for the billing machines 
at a cost of approximately $1,000; 

3. two Burroughs '192' work tables be provided at a cost of 
approximately $450; 

4. a carpet costing about $100 and two acoustic enclosures 
costing in total about $500 be provided in order to 
reduce the noise generated by the machines; 

5. $700 be provided for programming the machines; 

6. the IBM cards and paper forms be provided from the Data 
Processing and Systems Division and that the cost of 
about $1,000 be included in that division's 1971 budget 
(Accounts 7030-312) (continuous stock forms) and 7030-313 
(IBM cards) ; 

7. the report of the Director of Personnel Services be 
approved and that the additional salaries required 
($1,116) be included in the Social Service Department's 
1971 budget; 

8. the cost of altering the electrical system, estimated to 
be $1,000 be provided from the Social Service Department's 
1970 budget where funds are available and that the 
remaining costs be approved in advance of the 1971 
budget approval". 


cont 'd . 
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Mr. J.L. Hayes, Executive Director, Rental Housing Council 
of B.C. 

-brief filed 

-Adding Article 2.1.1.2 of National Fire Code to the By- 
law is premature and will be confusing and in conflict 
with the intention to adopt the whole Code. 

-The specific "Design Guidelines" referred to should be 
clearly identified and circulated for proper assessment. 

-We recommend this whole matter be held in abeyance until 
the Provincial Government releases its decision to adopt 
the National Fire Code - then this, coupled with the 
Appeal Board will allow fire orders to be re-examined. 

Ilr. D.S. Harris, Solicitor for Canadian National 

-brief filed noting that some measures which have been 
ordered or are likely to be ordered with respect to the 
Hotel Vancouver upgrading are inappropriate. 

-support the recommendations of the City Manager, agreeing 
that the Appeal Board should include non-technical people. 

Mr. J. Kirwen, Building Board of Appeal 

-opposed to the addition of the Manager of the B.C. Housing 
Management Commission to the Board. 

-members are appointed by Council because of their expertise 
in National Building Code and Building By-law requirements. 
The City Building Inspector and the Chief Fire Warden, who 
have specific knowledge of the two documents attend the 
meetings. The Board would welcome the input of other people - 
however , they should have voice but no vote . 

-with respect to the recommendation on economic, social 
and heritage impact, the words "when possible" should be 
deleted as the Board feels it is mindful of heritage 
aspects , 

Mr. P. Furlong, Davis & Company, Counsel for B.C. Hotels Association 

-brief filed noting that it would be considered unfair to 
pass a by-law of general application requiring the owners 
of any building to conform absolutely from time to time to 
totally new standards in construction based on an updated 
theory as to optimum standards of construction, especially 
when the former standards might still be considered reason- 
ably adequate. It is quite another matter for such standards 
to be imposed on new construction or alterations or additons 
to existing premises. 

-The Association endorses the introduction into the existing 
Fire By-law a discretion to exercise flexibility in enforcing 
Fire By-law compliance and is content to have that discretion 
exercised by the Building Board of Appeal. 
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-When future changes to the Fire By-law are considered, 
section 4 3 of Fire By-law should be retained so that 
appropriate exemptions from new standards can be made 
applicable to buildings which were ordered to be corrected 
under the former by-laws and which were so corrected. 

-It would be reasonable to grant an exemption to those 
which have recently been upgraded. Any changes in 
standards and requirements should be phased in over a 
reasonable period of time for existing buildings or those 
already under construction so that owners would be given 
a reasonable time within which compliance with any new 
provision should be required. 

(The Fire Chief advised that people who have complied with the 
Fire By-law should be exempt from the new requirements. There 
should be some notification to them indicating this.) 

Mr. W. Schreck 

-advised that there is a great deal of confusion among tenants; 
the opposition to the Fire By-law is based on misinformation. 

-concerned that the recommendation relating to setting up an 
interim Fire By-law enforcement programme was deleted. 

-enquired as to how appeals would be handled. 

(The Fire Chief advised that the same priority system would be 
used - extreme hazard areas first.) 

Baycrest Apartments Limited 

-no representative was present but a brief was filed re- 
commending that the National Fire Code and the National 
Building Code be adopted in their entirety and that en- 
forcement of the Fire By-law be delayed until said codes 
have been adopted . 

-The Fire By-law requirements are costly and should be 
relaxed where no extreme fire hazards exist. 

-Alternative measures should be considered to ensure fire 
safety in older buildings based on proper economic conditions, 
and upgrading should be in relation to what the owners can 
afford . 

* * * * 

(Copies of all briefs are on file in the City Clerk's office.) 

With respect to the expansion of the Building Board of Appeal, 
Mr. Hebert reiterated that people with expertise in other fields 
are asked for their advice. The Agendas of the Board will be sent 
to the Vancouver Heritage Advisory Committee and a representative 
can attend the meetings. 

The Committees felt that the Board should be expanded by the 
addition of a consumer representative. 

The question of apartment owners on fixed income was discussed. 
It was suggested that the buildings should be reinspected under the 
new by-law requirements. When accurate cost figures are known, the 
application of Residential Rehabilitation Assistance Program funds 
should be investigated. 
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The Committees felt that there should be a "grandfather" 
clause indicating that the people who have already complied with 
the upgrading requirement do not have to go the the Building 
Board of Appeal or comply with the new requirements. A suitable 
time limit should be imposed. 

It was suggested that the City Manager's recommendation 
with respect to the Appeal Board's terms of reference should be 
reworded . 

The Committees 

RECOMMENDED 

A. THAT Article 2.1.1.2 of the National Fire Code be 
incorporated into the existing City Fire By-law No. 5012 
to allow the necessary discretion needed to enforce 
Fire By-law compliance in a more flexible manner taking 
into consideration factors such as building type, size, 
age, degree of adaptability and the economics of accep- 
table alternatives. 

B. THAT discretion to exercise the flexibility recommended 
in A above, as well as the authority to decide what is 
an "acceptable life standard", be delegated by City 
Council to the Building Board of Appeal which is to 
become responsible for Fire By-law appeals also. 

C. THAT Council request that as part of the Vancouver City 
Charter amendment establishing the Fire By-law Appeal 
procedure which is likely to be considered with Spring 
1978 session of the Provincial legislation, that the 
City be granted the authority to exercise the discre- 
tions recommended in B above. 

D. THAT the composition of the existing Building Board of 
Appeal be expanded by the addition of a consumer repre- 
sentative in order to include representation familiar 
with the social implications of Fire By-law enforcement. 

E. THAT the present Building Board of Appeal also have 
jurisdiction on Fire By-law upgrading matters when an 
appropriate Charter amendment is approved. 

F. THAT there be no major change in the content and admin- 
istration of the City's Fire By-law, other than the 
adoption of an appeal procedure until the Province 
adopts National Fire Code. 

G. THAT since the Design Guidelines of the Building Board 
of Appeal provide for significant relaxation or alter- 
native solutions in meeting Building By-law requirements 
for continued and/or increased use of existing non- 
conforming buildings, they be incorporated in new Building 
By-law. 

H. THAT the Associate Committee on the National Building 
Code be requested to draw, as a high priority, regulations 
or guidelines respecting the upgrading of existing non- 
conforming buildings So that all communities have uniform 
base standards for such situations. 


cont'd 
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I. THAT Council modify the present terms of reference 

for the Building Board of Appeal so that in all cases 
they may allow or refuse an application, or allow, 
vary or deny an appeal, but shall in each case take 
into account general safety and public welfare and 
give due consideration to economic, social and aesthetic 
concerns when determining the appropriate degree of 
protection necessary for the safety and welfare of the 
building occupants. 

J. THAT in addition to the request to the Associate Committee 
on the National Building Code, Council instruct the City 
Building Inspector to arrange a series of meetings with 
his counterparts and the Fire Prevention Officers in 
western cities to review problems in renovations of older 
buildings and provide recommendations to the Associate 
Committee . 

K. THAT staff be instructed to look into the economics of 
older buildings and report back on the 

i. economic implications of the new standards. 

ii. possibility of utilizing R.R.A.P. funding or 
other possible low income loans or grants. 

L. THAT staff be instructed to prepare a report to Council 
on a suitable "grandfather" clause, with an appropriate 
time limit, indicating that persons who have recently 
upgraded to present standards do not need to upgrade 
for minor changes arising out of the adoption of the 
National Fire Code. 


The meeting adjourned at 12:10 p.m. 


* * * » 


FOR COUNCIL ACTfOM SEE ? 



REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


JUNE 15, 1978 


A meeting of the Standing Coiiunittee of Council on Community Services 
was held on Thursday, June 15, 1978, in Committee Room No. 1, Third 
Floor, City Hall, at approximately 1:30 P.M. 


PRESENT ; Alderman Rankin, Chairman 
Alderman Bellamy 

Alderman Ford (Clauses 1 to 6, 8 & 9) 
Alderman Marzari (Clauses 2 to 7) 


ABSENT; 


COMMITTEE CLERK; 


Aldeirman Gerard 
H. Dickson 


Adoption of Minutes 

The Minutes of the Community Services Committee meeting of June 1, 
1978, were adopted. 

Recorded Vote 

Unless otherwise indicated, votes of the Committee on each item 
were unanimous. 


INFORMATION 

1. Request for Purchase of Surplus City Furniture and 
Equipment - Mt. Pleasant Community Workshop and 
Re-employment Centre 

Under procedures and guidelines approved by City Council 
on April 23, 1974, the Committee has power to approve the sale 
of surplus City furniture and equipment to non-profit organiza- 
tions for $10.00 or 10% of auction value. 

The Committee had before it for consideration a form (copy 
on file in the City Clerk's Office) containing a request from 
the Mount Pleasant Community Workshop and Re-employment Centre 
for surplus City furniture and equipment valued at $391.00 which, 
under the City's policy, would be sold for $41.05. Approval of 
the sale was recommended by the Director of Social Planning 
on the form before the Committee. 

Following consideration, it was 

RESOLVED 

THAT the request of the Mount Pleasant Community 
Workshop and Re-employment Centre for surplus 
City furniture and equipment with an auction 
value of $391.00 be approved and the equipment 
and furniture be sold to the organization for 
$41.05. 
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RECOMMENDATION 

2 . Liquor Permit Application - 2676 West Broadway 

The Committee had before it for consideration a Manager's 
report dated June 1, 1978, on the application of Mr. F. Boelen 
for Development Permit Application No. 80884 at 2676 West 
Broadway. 

The report was submitted to the Committee by the City 
Manager for consideration and in the report, the Director of 
Planning reported as follows: 


'The above noted Development Permit Application has been filed to 
alter and use approximately 570 sq. ft. of the existing restaurant 
as a holding bar. 

This development is situated on the south side of Broadway Avenue 
between Stephens and Trafalgar Streets. 

The proposed holding bar development will provide an assembly area 
of approximately 570 sq. ft. (10% of the floor area of the 
restaurant). The existing seating capacity for the dining area is 
222 and the proposed seating area for the holding bar is 35. 

The Liquor Control and Licensing Act permits up to 25% of the total 
seating available in the dining area (maximum 50) as seating for a 
holding bar. In accordance with the Act, the applicant is permitted 
a maximum of 50 seats. 

No complaints have been received from the Health Department. The 
Police Department have recommended favourable consideration. 

The Director of Planning, at his meeting of May 23, 1978, approved 
this application with the following condition: 

"The use of the holding bar is to be first dealt with by 
City Council through the Standing Committed on Community 
Services on report from the Director of Planning." 

This application is therefore being referred to City Council through 
the Standing Committee on Community Services for consideration of 
new liquor outlets.' 


Appearing before the Committee on this matter was a spokes 
man for the Director of Planning. 


Following discussion, it was 


RECOMMENDED 

THAT the Director of Planning be advised that Council 
has no objection to the issuance of Development Permit 
Application No. 80884 to Mr. F. Boelen to alter and 
use approximately 570 sq. ft. of the existing restaurant 
at 2676 West Broadway as a holding bar. 


Continued . 
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3 . Liquor Permit Application - 3875 Point Grey Road 

The Committee had before it for consideration a Manager's 
report dated June 1, 19 78, on the application of Mrs. Maureen 
Molaro for Development Permit Application No. 80742 at 3875 
Point Grey Road. 

The report was submitted to the Committee by the City 
Manager for consideration and in the report, the Director of 
Planning reported as follows: 


'The above noted Development Permit Application has been filed to 
use a portion of the restaurant as holding bar. Brock House is 
presently being used to provide community facilities for senior 
citizens. The Director of Planning, after receiving advice from the 
Parks Board, approved the use of a portion of the main floor for 
restaurant, accessory to Brock House Local Area Activity Centre for 
Senior Citizens and Jericho Park. 

The proposed holding bar will provide an assembly area of approxi- 
mately 238 sq. ft. (20% of the dining area). The proposed seating 
capacity of the dining area is 60 seats and the seating capacity of 
the holding bar would be limited to 15 seats according to the 
Provincial Liquor Regulations (25% of the Dining Room seating area). 

No complaints have been received from the Health Department. The 
Police Department have recommended favourable consideration. 

The Director of Planning, at his meeting of May 23, 1978, approved 
this application with the following condition: 

"1. Prior to the issuance of a development permit, this request 
for a new liquor outlet be first referred to City Council 
through the Standing Committee on Community Services for 
consideration and necessary action." 

This application is therefore being referred to City Council through 
the Standing Committed on Community Services for consideration of the 
new liquor outlet. ' 


Appearing before the Committee on this matter was a spokes 
man for the Director of Planning. 


Following discussion, it was 


RECOMMENDED 

THAT the Director of Planning be advised that Council 
has no objection to the issuance of Development Permit 
Application No. 80742 to Mrs. Maureen Molaro of the 
Brock House Society to use a portion of the restaurant 
at 3875 Point Grey Road as a holding bar. 


Cc^tinuecl « 
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4 . Extension of Hours - Fraser Arms "Pub" 

The Committee had before it for consideration a Manager's 
report dated June 2, 19 78, in which the Acting Director of 
Permits & Licenses reported as follows : 


"A letter has been received from the law firm of Street & Company on 
behalf of the Fraser Arms Hotel Ltd., 1450 S.W. Marine Drive, requesting 
approval from City Council to keep their proposed Class "A" "Pub" open 
until 1:30 A.M., the same closing hour as their beer parlour. 

This hotel wishes to receive Council's approval for the extension of 
hours prior to proceeding with their application for a "P\ib" license 
from the Liquor Control and Licensing Branch. City Council's approval 
is required to keep the pub open beyond 11:00 P.M.. 

The Police Department was asked to comment on this request and the 
following report has been submitted by the Superintendent, Cmdg. 
Investigation Division: 

'Please be advised that the officer in charge of District #4 
has been contacted and has no objection to the request of 
the Fraser Arms Hotel to extend the closing hours for sale of 
liquor in their pub to 1:30 A.M. The District 4 Officer reports 
that this hotel has operated in a responsible manner in the 
past and the hotel staff maintains proper control over the 
patrons visiting their licensed premises.' 

In view of the comments from the Police Department, who are responsible 
for patrolling liquor premises, I RECOMMEND the request from the Fraser 
Arms Hotel Ltd. be approved." 


The City Manager recommended approval of the recommendation 
of the Acting Director of Permits & Licenses. 

The Acting Director of Permits & Licenses appeared before 
the Committee on this matter, and following consideration, it was 

RECOMMENDED 

THAT the application of the Fraser Arms Hotel Limited 
to operate their proposed Class "A" "Pub" until 1:30 
A.M. be approved. 


5 . Petition from Residents of 3200 East 16th and 17th Avenues 

The Committee had before it for consideration a Manager's 
report dated May 29, 1978, which was submitted to the Committee 
by the City Manager for information. 

The report read as follows: 

"A Petition was received on May 15th, 1978 from residents 
regarding noise created by a Rock Music Group playing in 
a garage at 3270 East 16th Avenue. 

The Medical Health Officer reports as follows: 

'Inspections of the premises at 3270 East 16th were 
carried out and staff were unable to contact occupants. 
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'On May 18th, 1978 a written order to the occupants was 
left at the premises regarding the complaints received. 

Mrs. Blanche Seligman, 3258 East 17th Avenue, was contacted 
on May 24, 1978 and she -stated that there had been no 
reoccurrence of loud music since May 18, 1978, the date of 
the issuance of the Health Department order. 

The Medical Health Officer submits this report for the 
INFORMATION of the Committee.' " 


The Director of Environmental Health appeared before the 
Committee on this matter along with a woman who had signed the 
petition complaining of the noise. 

The woman advised the Committee that the amplified music 
continues to be a problem, adding that there were high volumes 
of noise on the weekend prior to the Committee meeting. 

Following discussion, it was 

RECOMMENDED 

THAT the City Manager's report dated May 29, 1978, 
be received and the Medical Health Officer be 
requested to investigate further the complaints 
of noise created by a musical group playing in a 
garage at 3270 East 16th Avenue. 


6 . Condition of Property - Moss and Fairmont Streets 

The Committee had before it for consideration a Manager's 
report dated May 29, 1978, in which the Acting Director of 
Permits & Licenses, in accordance with a request from the Com- 
munity Services Committee, reported on the condition of properties 
at 5178-5188 Moss Street and 5239-5255 Fairmont Street. 

In the Manager's report, which was submitted by the City 
Manager for the Committee's information, the Acting Director of 
Permits & Licenses reported as follows: 


"Over the last ninety (90) days a considerable amount of 
work has been completed by the owners of the subject 
addresses as a result of our inspector's orders. 

Repairs have been carried out to stairs, handrails, and 
chimneys on all the sites in question but some exterior 
work is still to be completed including painting and 
roofing. The time to complete the exterior painting, 
etc., has been extended by the Department until the summer 
during which period it is felt that weather will permit 
the completion of this work. 

Regular rechecks are being carried out to ensure that 
progress continues in improving these sites." 


A representative from the Permits & Licenses Department 
appeared before the Committee on this matter and advised 
the owner is continuing work to upgrade the condition of the 
subject properties. 
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The Coiiunittee noted that the Permits & Licenses Department 
had advised it will continue to monitor this situation. 

Following discussion, it was 

RECOMMENDED 

THAT the City Manager's report dated May 29, 1978 
on the condition of properties at 5178-5188 Moss 
Street and 52 39-5255 Fairmont Street be received. 


■7 . Noise from Soft Rock Cafe, 1921 West 4th Avenue 

The Committee had before it for consideration a Manager's 
report dated June 8, 1978 (copy circulated) in which the Acting 
Director of Permits & Licenses reported on a petition received 
from residents in the 1900 Block West 3rd Avenue concerning 
noise emanating from the Soft Rock Cafe, 1921 West 4th Avenue. 

In the report, the Acting Director of Permits & Licenses 
advised that the operation of the Soft Rock Cafe meets existing 
City by-law requirements, including the Noise Control By-law, 
and he recommended that the operator of the restaurant be 
requested to complete the installation of mechanical air circula- 
tion equipment which will permit the windows to remain closed 
on the west side of the building, such work to be completed by 
June 30th, 1978, and that if this does not solve the noise 
problem. Council consider restricting the time during which 
musical entertainment may be provided. 

The Committee heard from several residents of the area 
who complained that music and customers coming and going at 
the restaurant disturbs their sleep until as late as 5:00 A.M. ; 
that they have suffered a loss of privacy and a loss of property 
value as a result of the operation of the Soft Rock Cafe. 

The residents also complained that a rear fire exit and 
stairway is used consistently as a means of access and egress 
to the premises in contravention of City regulations. The 
residents further complained of rowdy behaviour, fights, noise 
from cars and motorcycles and what was termed as "clandestine 
meetings" outside the premises between individuals who appeared 
to be exchanging material which, it was alleged, could have 
been drugs . 

The complainants suggested the Soft Rock Cafe is more of 
a cabaret than a restaurant and is incompatible with the 
apartment area. 

The Acting Director of Permits & Licenses explained that 
as a restaurant with entertainment, the cafe is permitted to 
operate 24 hours per day and that if it were licensed as a 
cabaret, it would be required to close at 2:00 A.M. 

The residents, noting that noise is within the City Noise 
Control By-law limits of 65 decibels, pointed out the maximum 
noise level permitted on residential property is 45 decibels 
and that perhaps the Noise Control By-law should be amended to 
reduce the maximum level of noise permitted at the restaurant. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Emergency Cheque Production and 

Control: Social Service Department (cont'd) 

The Director of Personnel Services recommends as follows: 


"SUMMARY 

Incumbent 

4 Existing 
Positions 
(Inc umbents 
to be 

determined) 


Present Proposed 
Classification Classification 


Clerk Typist 
II, Pay Grade 
9 ($372-441)* 


Clerk Typist 
II, Pay Grade 
9 ($372-441)* 
Plus one pay 
grade for 
operating the 
Burroughs 
L 2000 and 
peripheral 
units 


Effective Date 


Temporary f 
time when t 
duties are 
until the p 
classif icat 
determined 
mately Jan. 
to June 30, 


rom the 
he new 
assumed 
ermanent 
ion is 
(approxi 

1, 1971 

1971) 


* 1970 Rates 


MOVED by Aid, Rankin, 

THAT the foregoing recommendations be adopted. 


- CARRIED 


H. Report of Standing Committee 
on Health and Welfare 


MOVED by Aid, Linnell, 

THAT, in respect of the report of the Standing Committee on 
Health and Welfare, dated November 26, 1970, Clauses 1 and 2 of 
Part I be adopted and Clause 3 of Part II be received for 
information. 

- CARRIED 


I. Report of the Standing Committee 
on Transportation 


MOVED by Aid. Wilson, 

THAT, in respect of the report of the Standing Committee on 
Transportation, dated November 26, 1970, Clause 1 of Part I be 
adopted and Clause 2 of Part II be received for information. 


- CARRIED 


J. Rental of Festoon Lights to 
Cerebral Palsy Association 


MOVED by Aid. Bird, 

Pursuant to request from the Cerebral Palsy Association and 
information in the report of the Board of Administration dated 
December 11, 1970, that a grant in the amount of $64.00 be made 
to the Cerebral Palsy Association to cover the rental by that 
organization of 400 feet of festoon lights. 


- CARRIED BY THE 
REQUIRED MAJORITY 


1 
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The Director of Environmental Health advised the Committee 
that his department could set up noise measuring equipment in 
the complainants ' apartments to obtain a graph showing the 
volumes and fluctuations of noise at various times. 

The operator of the cafe, Mrs. Patricia Fiedler, also 
appeared before the Committee, pointing out that she is planning 
on sealing up the windows on the west side to install air condi- 
tioning and adding that the Soft Rock Cafe is one of the very 
few unlicensed establishments in the City which provides musical 
entertainment. She suggested that the complaints were exaggerated 
insinuations and part of a personal vendetta by one resident who 
is opposed to the restaurant. 

During discussion, the Committee questioned whether 65 
decibels is a reasonable limit for property which abuts a 
residential area, and the feeling was expressed that possibly 
the City should establish a closing time of 11:00 P.M. on week- 
days and 1:00 A.M. on weekends for restaurants which provide 
entertainment . 

The Committee advised Mrs. Fiedler that the fire escape 
door and stairway must be kept closed and used only in case 
of an emergency and that, in order not to disturb the residents, 
she should consider closing earlier. 


Following discussion, it was 
RECOMMENDED 

A. THAT Mrs. Patricia Fiedler be requested to 
complete the proposed alterations at the 
Soft Rock Cafe, 1921 West 4th Avenue, within 
thirty (30) days. 

B. THAT the Community Services Committee review 
the operation of the Soft Rock Cafe in thirty 
(30) days, at which time the City Manager be 
requested to report to the Committee on the 
following : 


ii) The allegations of drug use in the 
vicinity of the Soft Rock Cafe; 

iii) Readings of the noise levels and fre- 
quencies emanating from the Soft Rock 
Cafe, including comment on the feasibi- 
lity of reducing the maximum permitted 
noise level of 65 decibels contained in 
the current Noise Control By-law; and 

iv) A proposed closing time of 11:00 P.M. 
on weekdays and 1:00 A.M. on weekends 
for restaurants which provide enter- 
tainment. 


i) 


The use of the fire escape door and 
stairway at the rear of the Soft Rock 
Cafe; 


CCmtinued . 
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8 . Lifeguarding in Vancouver 

The Coiranittee, on May 4, 19 78, was in receipt of a brief 
which urged the provision of lifeguard service at Tower and 
Wreck Beaches, and the Committee deferred the matter pending 
clarification of jurisdiction over the area. 

Before the Committee for consideration was a memorandum 
dated June 12, 1978, from the City Manager which stated in part 

"To assist the Committee, the Director of Legal Services has 
confirmed the information that the foreshore of Point Grey, 
which includes the locations in question, is under a 99 year 
lease from the Provincial Government. This lease was made 
in 1930. The rental is $1.00 per year with a condition that 
the property be maintained as a public park. 

For the purposes of the present discussion, it would appear 
that jurisdiction resides with the Parks Board. " 


Mr. Frank Holden, who submitted the original brief and 
appeared before the Committee on May 4th, was advised that this 
matter was again before the Committee but did not appear this 
date . 

Following discussion, it was 
RECOMMENDED ■ 

THAT the City Manager's memorandum dated June 12, 
1978, on lifeguarding in Vancouver, be received. 


9 . Condition of Family and Juvenile Courts, 2625 Yale Street 

Mr. Patrick Graham of the Family Court Committee appeared 
before the Committee and provided a brief verbal report on 
renovations to meet City regulations at the Family and Juvenile 
Court Building, 2625 Yale Street, which the Attorney-General's 
office had indicated to the City earlier this year would be 
carried out. 

Mr. Graham advised that Phase I of the upgrading has been 
completed, involving installation of ventilation fans for the 
holding cells, a toilet for detainees and a general clean-up, 
but that the second phase, involving improvements to meet City 
fire regulations, has not yet started and there appears to be 
some hesitation on the commencement of this work. 

On the matter of a new Family and Juvenile Court Building, 
Mr. Graham advised that the 12th and Cambie site has been 
accepted by the Attorney-General's department, that money has 
been allocated for a feasibility study, but an architect has 
not yet been appointed. 

Mr. Graham also pointed out there is no sandwich vending 
machine in the existing building at 26 25 Yale Street. 


CotLtlnusd • . « 


453 


Report to Council 


standing Coimittee of Council on Cotmniinity Services 


QX&yjSte go. 9 Continued 

It was 
RECOMMENDED 

A. THAT the Attorney-General's Department be 
urged to complete the renovations to the 
Family and Juvenile Court Building at 2625 
Yale Street in accordance with the commit- 
ment given by the Attorney-General to the 
City on February 2nd, 1978. 

B. THAT representatives of the B.C. Building 
Corporation and the Attorney-General ' s 
Department be requested to appear before 
the Community Services Committee to provide 
a progress report on the construction of a 
new Family and Juvenile Court Building. 

C. THAT the City Manager investigate the lack 
of a sandwich vending machine at the Family 
and Juvenile Court Building at 2625 Yale 
Street. 


The meeting adjourned at approximately 3; 15 P.M. 


# * 
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STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


JUNE 15, 1978 


A meeting of the Standing Committee of Council on Planning 
and Development was held in the No. 1 Committee Room, Third Floor, 
City Hall, on Thursday, June 15, 1978 at approximately 1:30 p.m. 


PRESENT 


Alderman Harcourt, Chairman 
Alderman Brown 
Alderman Kennedy 
Alderman Puil 


ABSENT 


Alderman Gibson 


CLERK TO THE 
COMMITTEE 


M. L. Cross 


RECOMMENDATION 

1 , Monthly Status Report on Rezoning Applications 

The Committee considered the monthly status report on 
rezoning applications for the month of May, 1978 (on file in 
the City Clerk's office). 

Mr. R. Scobie, Zoning Division, detailed for the Committee's 
information the status of each individual application. 

RECOMMENDED 

THAT the monthly status report of rezoning applications 
for May, 1978 be received. 


2 . Personal Care Homes - Guidelines 

The Committee had before it correspondence addressed to the 
Chairman : 

(a) Memorandum from the Director of Planning dated May 30, 
1978 (copy circulated) 

(b) A letter dated April 27, 1978, from Mr . A . Cranfield 
(copy circulated) 

(c) Previous letters concerning the use of the premises at 
1180 West 15th Avenue and 1215 West 16th Avenue (on file 
in the City Clerk's office) 

Mr. A Floyd, Zoning Division, outlined the background of 
the Development Permit Applications for 1180 West 15th Asenue . 
On October 11, 1977 Bohemia Homes applied for a development permit 
to alter and use the building for a personal care home for 24 
occupants. The Director of Planning approved the application 
on November 29, 1977 for a limited period of time expiring 
December 31, 1978 to use the building for 22 mentally disabled 
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persons, based on information received from the applicant and 
the Director of Social Planning and Development Permit Staff 
Committee recommendations. Mr. Floyd noted that the application 
made reference to an "institution of charitable or philanthropic 
character". Mr. Cranfield appealed the decision of the Director 
of Planning to the Board of Variance and the appeal was allowed. 
Part of the discussion at the Board of Variance was that the 
use was not correctly an institution of a charitable or philan- 
thropic character . 

The applicant filed another development permit application 
on June 20, 1978 for a personal care home which would be occupied 
by people recovering from mild emotional difficulties and handi- 
caps. The Director of Planning received recommendations of 
approval from the Social Planning Department and Development Permit 
Staff Committee. On March 13, 1978 the application was approved 
for a personal care home for 18 occupants for a limited period 
of time. Mr. Cranfield appealed this decision and the appeal was 
allowed by the Board of Variance. 

Mr. Floyd advised that the applicant has now applied for a 
development permit to alter and use the building at 1180 West 15th 
as a boarding home for a maximum of 24 occupants. 

In answer to a question as to why an applicant can keep 
reapplying for a development permit for the same building time 
and again, Mr. Floyd advised that there is no time limit an 
applicant has to wait to reapply for a development permit - 

Mr. A. Cranfield and Mrs. N. Bell appeared before the Com- 
mittee and expressed concerns that there are already three 
"group" homes in their block for over 50 persons. Mr. Cranfield 
stated that there are no guidelines for the Planning Department 
to follow with respect to the concentration of personal care 
homes and other such group homes in any one particular 

area or with respect to the number of persons for each home. 

Mr. Cranfield noted that the Social Planning Department 
had provided him with material relating to the development permit 
applications and had expressed concern that the Director of 
Planning would consider approval of another "group home" in the 
block. He stated that in the study on locational criteria for 
personal care homes the Director of Social Planning was thinking 
of one group home per block. 

He requested that the Director of Planning be instructed 
not to issue the development permit for 1180 West 15th Avenue 
until guidelines have been considered and to get assurances 
from Mr. L. Sebek of Bohemia Homes that the boarding home will 
not be turned into a personal care home. 

In response to Mr. Cranfield 's comment with respect to the 
Director of Social Planning 's proposed locational criteria for 
personal care homes Mr. R. Spaxman, Director of Planning, noted 
that in approving the development permits for the personal care 
homes he took under advisement the Director of Social Planning 's 
recommendation that the permit be approved for a limited period 
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of time. By limiting the period of approval the operators would 
have an opportunity to work with the neighbours and try to 
overcome any concerns that they might have. After the time 
limit had expired the application would be reviewed and the 
neighbours would have a further opportunity to express their 
views regarding the operation of these facilities and their 
effect on the neighbourhood. 

Mr. Spaxraan noted that he has to deal with a development 
permit application once it is filed. Mr. Floyd noted that if 
after 30 days from the date of application there is no decision 
on a development permit application the applicant has the right 
to appeal a non-decision to the Board of Variance. 

The Chairman noted that the Director of Social Planning 
in consultation with the Director of Planning will be 
reporting to the Committee in approximately one months time. 
Members of the Committee felt that there should be guidelines 
established to assist the Director of Planning when dealing with 
development permit applications for personal care homes and 
similar type group homes. 

After a lengthy discussion, the Committee 

RECOMMENDED 

THAT the Directbr of Planning be instructed to place a 
hold on the development permit application for 1180 West 
15th Avenue until after the locational guidelines for 
personal care homes are received and that the Committee 
be informed of future applications for personal care or 
similar type group homes. 

3 . Chinese Cultural Centre 

The Committee considered a report of the City Manager 
dated June 14, 1978 (copy circulated) in which the Supervisor 
of Properties outlines recommendations approved by Council 
in July, 1976 with respect to City-owned lands being approved 
as a site for the proposed Chinese Cultural Centre. One of the 
recommendations was that a two-year option be given to the 
Chinese Cultural Centre. This time period has nearly elapsed 
and the Supervisor of Properties has recommended that the 
option be extended until July 26, 1979. 

Dr. S. Wah Leung, Chairman, Chinese Cultural Centre, and 
Mr. J. Wai appeared before the Committee. Dr. Leung stated 
that good progress has been made on their fund raising and 
asked if there was any possibility that a lease could be drawn 
up and signed rather than the Chinese Cultural Centre requesting 
a year's extension. Mr. K. Dobell, City Manager's Office, 
advised that this would not be possible as negotiations with 
the Federal Government with respect to the East False Creek 
garden and park facilities have not been completed. 
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clause No, 2 continued; 

The committee, 
RECOMMENDED 

THAT the two year option given to the Chinese Cultural 
Centre be extended by one year, that is until July 26, 1979 
on the following basis: 

(a) That land under the building, only, be leased for 
60 years, 

(b) That portion of the land used for cultural activities 
be leased at $1.00 per year nominal rent, 

(c) That portion of the land used for commercial activities 
be leased and the rental be based on market value of 
the land as if vacant. 


The meeting adjourned at approximately 3:00 p.m. 
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STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


JUNE 15, 1978 


A meeting of the Standing Committee on Finance and Administration 
was held on Thursday, June 15, 1978, in the No. 1 Committee Room, 
City Hall, at 3:30 p.m. 


PRESENT: 


ABSENT : 
CLERK : 

RECOMMENDATION ; 

1. Federal Employment Program 
Canada Works - (Phase III) 

On May 30, 1978, the Vancouver City Council passed the follow- 
ing motions that 

(a) The City participate in the Federal Employment 
Program Canada Works (Phase III) to a maximum of 
$115,000.00, the source of which will be contin- 
gency reserve. 

(b) The Standing Committee on Finance and Administra- 
tion be authorized to select the proposals to be 
submitted to Job Creation and to establish prio- 
rities among the projects. 

(c) The City Engineer or his representative be autho- 
rized to sign the application forms and the agree- 
ment on behalf of the City and to make minor 
adjustments where required. 

The Committee considered 3 5 projects in Canada Works, Phase 
III including a Payroll Clerk, of which the City's share totalled 
$447,695. The Health Department advised that the figures for 
projects 'no. 9 and No. 10 should be revised to $12,197 and $13,296 
respectively for the City's share. 

The Committee heard representatives from Civic Departments 
and Board's report on their projects. 

Following discussion, the Committee established priorities for 
each project as follows : 


/2 


Alderman M. Brown, Chairman 
Alderman W. Gibson 
Alderman D. Marzari 
Aldeinnan G. Puil 

Alderman B. Gerard 

G. Barden 
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Priority No. 1 

Department 
City Clerk - Archives 
Finance 
Planning 

Permits & Licenses 
Social Planning 

Health 
Police 

Library 
Engineering 


Park Board 


Priority No. 2 

Department 

Health 


Park Board 


Project 
Access to Archives 
Payroll Clerk 

Main Street Revitalization 

Metric Conversion - Art Gallery 

Visual Art 

Year of the Child 

Healthiest Babies Possible 

Neighbourhood Watch/Kitsilano 
Neighbourhood Watch/West End 

Creative Approach 

Community Outreach - New Can. 

Computerized Serials 

Drawing, Consolidation & 
Microfilming 

Rectification Base Map Inaccu- 
racies (part of project) 

Street Tree Planting 
Champlain Heights 
Stanley Park Seawall - West 
Stanley Park Seawall - East 


City Share 

6,253 

5,904 

8,164 

3,764 

4,004 
6,656 

13,296 

19,741 
11,246 

4,712 
6,396 
1,850 

3,285 
19,729 


Project 

Time Out For Dental Health 
Project NOVA 

Project "Voice for Seniors" 
Project "Health Assist" 


Killarney Park 
Jericho Park Dev. 


(h of pro j . ) 


$ 115,000 


City Share 

12,197 
11,810 
17,107 
6,969 

27,575 
15,000 

$ 90,658 


Priority No. 3 

Department 
Permits & Licenses 

Health 
Police 


Project 

Clean Up Civic Buildings 
Data Development Task Force 

Operation Multi -Thrust 

Micro- filming 
Business Watch 

Neighbourhood/Commercial Watch 
False Creek Youth Project 


City Share 

4,094 
3,640 

21,181 

7,969 
22,279 
16,187 
20,381 
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Clause II eohtiaa^s 


Department 


Project 


City Share 


Library 


Outreach to Youth 


6,396 


Engineering 


Rectification Base Map 
accuracies (balance) 
Integration Geographic 


In- 


IRS 


23,974 
6,768 


Park Board 


Musqueam Park 

Jericho Park Dev. (3/4 

Marine Drive Foreshore 


31, 802 
of pro j . ) 42,292 
Park 35,074 


$ 242,037 


Following further discussion, it was 
RECOMMENDED 

A. THAT all projects listed under Priority No. 1 

be submitted to the Federal Government for funding 
under Canada Works (Phase III) . 

B. THAT all Projects listed under Priority No. 2 be 
submitted for substitution purposes only for 
projects listed under No. 1 that do not receive 
Federal approval and the City Manager be authorized 
to set priorities. 

C. THAT the City Manager be authorized to submit 
additional projects of merit that do not require 
new City funds. 


CONSIDERATION 

2. Funding Costs of Street Closures and 
Street Signing - Tall Ships Visit 

The Committee considered a Manager's Report dated June 12, 
197 8 wherein the Director of Finance reported as follows: 

"The City Engineer has advised that the cost of streets signing and closure 
during and specifically for the three visits of the Tall Ships to Vancouver 
this summer will total approximately $10,000. The matter of funding had been 
referred to the Nautical Events Committee, a civilian committee established 
to coordinate all aspects of the Tall Ships visits. That Committee has received 
a grant of $175,000 from the Provincial (Sovernment, based on twenty cents per 
capita, for the purpose of funding costs directly related to the visits. The 
Committee advises, however, through Alderman Bellamy, who is the City's 
representative on the Committee, that the funds have been totally allocated, 
with the major costs being such things as pilotage fees, transportation for 
crews, etc., and that nothing was asked for, or allocated, with respect to 
streets signing and closures. Any allocation from the Nautical Events Committee 
Fund will, the Committee advises, be at the expense of some other planned part 
of the visit. The Committee is, therefore, requesting that the City fund this 
cost of streets signing and closure in the amount of $10,000. Alderman Bellamy 
will speak to this request, as required. 

The Director of Finance advises that, if this request is approved, the source 
of funding will be Contingency Reserve, and he submits the request for 
CONSIDERATION." 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

K. Symposium on Occupational Health 
and Hazards of the Fire Service 

The Board of Administration, under date of December 14, 1970, 
submitted a report from the Medical Health Officer requesting 
provision of funds prior to approval of the 1971 budget to permit 
the Director of Occupational Health Services to attend a symposium 
on Occupational Health and Hazards of the Fire Service to be held 
in South Bend, Indiana, January 11, 12 and 13th. The estimated 
cost is $433.00, in addition to leave of absence with pay for 
four days. 

MOVED by Aid. Linnell, 

THAT the following recommendation of the Medical Health 
Officer be approved: 

"(a) Funds in the amount of $433.00 be provided in advance of 
approval of the 1971 Budget Appropriations of the Health 
Department and charged to Conferences and Courses 6801/139. 

(b) Dr. L. W. Hartwell, Director of Occupational Health 
Services, be granted four (4) days leave of absence with 
pay to attend the Symposium on Occupational Health and 
Hazards of the Fire Service being held in South B^nd, 
Indiana, January 11 - 13, 1971, inclusive. 

(c) The above Symposium be substituted for one of the four 
approved Regional Conferences of the Health Department 
in 1971." 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Adams, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Wilson, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

1. BY-LAW TO AMEND BY-LAW No. 3850 BEING THE 
TOWN PLANNING COMMISSION BY-LAW 


MOVED by Aid. Phillips, 
SECONDED by Aid. Broome, 

THAT leave be given to introduce a By-law to amend By-law No. 3850, 

being the Town Planning Commission By-law, and the By-law be read 
a first time. 

- CARRIED 

MOVED by Aid. Phillips, 
SECONDED by Aid. Broome, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Phillips, 
SECONDED by Aid. Broome, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Deputy Mayor 
in the Chair. 

- CARRIED 

MOVED by Aid. Phillips, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 


cont 'd . . . 
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gl.aUse #2 continued : 

Mr. Graham Clarke, Chairman of the Capt. Cook Bi-Centennial 
Committee, advised that it was assumed that the City of Vancouver 
would take care of the street signing and closure costs. The 
Provincial Government estimate an 18% increase in tourist dollars 
because of the Tall Ships visit and felt it would therefore be 
fitting for the City to cover the $10,000 cost for street closures 
and signing. 

Ernie Fladell, Social Planning Department, reported it was 
understood that all the Tall Ships costs would be provided for by 
the Provincial Government. 

During discussion it was pointed out by the Committee that 
the City had already provided $100,000 for all Festival Activities 
in 1978 and there is no money left in the fund. It was felt the 
$10,000 was an incredible amount for street signing and closures 
and the matter should go to Council for CONSIDERATION with a 
further report giving a breakdown of the costs. 

Following further discussion, the Committee agreed to refer 
the matter to Council for CONSIDERATION. 


RECOMMENDATION 

3. N.I. P. Additional Funding - 

1978 Supplementary Capital Budget 

The Committee considered the attached Manager's report dated 
June 12, 1978 and a Manager's report dated June 14, 1978 summarizing 
the earlier report and suggesting a sequence for dealing with the 
matter. 

It was explained that the N.I. P. programs in 1975, 1976 and 
1977 were based on an assumed "mix" of projects which determined 
the Federal-City-Provincial cost-sharing. As a result of changes 
in the project mix in various N.I. P. areas, either a higher or 
lower proportion of City funding was required. Some projects 
therefore required more City funding, which would free up Federal- 
Provincial funds as a result; others had City funds in excess of 
matching requirements. 

In addition or as an alternative to N.I. P. funds, some N.I. P. 
committees urged priority expenditure of City capital funds in their 
area. In this way, large amounts of non-N.I.P. capital funds 
were expended or proposed for street works in N.I. P. areas. Some 
of these proposed expenditures have been deferred due to lack of 
funding . 

The City Engineer reported that all of the street works are 
important and need to be done. With regard to cost sharing, he 
has been instructed to slow down procedures and increase cost 
sharing of the property owners and this will slow down the number 
of all local improvement requests. He, therefore, supports a 
25% City maximum for N.I. P. subsidy of property owners' share for 
street works. 

Mr. R. Youngberg of the Planning Department emphasized that 
the Planning Department priorities are Kiwassa, Mt. Pleasant and 
the Downtown eastside N.I. P. areas. Because Kiwassa is a very 
low income area and because of the complexity of the local improve- 
ment system it would be simpler to fund that area 100%. 


Report to Council 

Standing Committee Qik J'inanpe & ^A#a|i|list:ta^£.0|l, 
June 15, 1978 . . . 


The Director of Planning noted the gymnasium project for 
Grandview-Woodlands will not proceed this year and will be reported 
on later. 

Following discussion, it was 

RECOMMENDED 

A. THAT Council approve the principle of reallocation 
of City N.I. P. funds between areas as required, and 
unappropriated funds be placed in one account identi- 
fied as Unappropriated City N.I. P. Funds. 

B. THAT Council not allocate additional funds to match 
"freed up" Federal-Provincial funds unless there are 
specific proposals acceptable to Council requiring 
these funds. 

C. THAT Council establish an upper limit of 25% for 
N.I. P. subsidy of property owners' share for street 
works. 

D. THAT $32,140 of N.I. P. funds be allocated to the 
Downtown Eastside to offset the increased City share 
for the Japanese Language School and Japanese 
Cultural Centre. 

E. THAT an additional $15,000 City N.I. P. funds be allo- 
cated to the Kensington program to meet the changed 
cost sharing for sidewalk construction. 

F. THAT no funds be allocated at this time to the 
Grandview-Woodlands area pending a further report 
from the Director of Planning. 

G. THAT $130,000 from the 1978 Supplementary Capital 
be approved for the final year of street works in 
the Mount Pleasant area. 

H. THAT $100,000 from the 1978 Supplementary Capital 
be approved for the Kitsilano N.I. P. program. 

I. THAT the Finance Committee reconsider funding as 
follows by November 1, 1978: 

(i) the allocation of $35,625 N.I. P. Capital 
funds to Kiwassa for street works 

(ii) the approval of funds from the 1978 Supple- 
mentary Capital for street works in Kiwassa 
with the 2 5% percentage subsidy to owners 
in the amount of $164,250. 


The meeting adjourned at approximately 6:30 p.m. 


FOR COUNCIL ACTION SEE PAGEfS) 385f^ 
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REFERS TO CLAUSE 2 OF STANDING 
COMMITTEE ON FINANCE & ADMINISTRATION 
REPORT, JUNE 15, 19 78 


JIANAGER'S REPORT 

June 20, 1978 

TO; Vancouver City Council 

SUBJECT ; Captain Cook Bicentennial Arrival of the Tall Ships 


CLASSIFICATION; Information & Recommendation 


The City Engineer reports as follows: 

"The Finance and Administration Conmiittee on June 15, 1978, considered a report 
from the Director of Finance concerning funding for street signing, closure and 
additional services supplied by the Engineering Department during the Tall Ships 
visit to Vancouver. This matter was referred to Council for consideration along 
with a request for additional information. The purpose of this report is to 
provide the information requested and to give the breakdown of the $10 000.00 
estimated cost. 

The Tall Ships visit is part of the Bicentennial celebrations throughout the 
Province and is being held in conjunction with the Sea Festival. Our informa- 
tion report, dated June 6, 1978, outlined the tentative schedule of ship arri- 
vals and departures. There will be three visits by Tall Ships in June, July and 
October with the main visit being the July occasion during Sea Festival. During 
the July period other naval ships will arrive also. As mentioned in our previous 
report, the ship arrivals and welcome will generate significant interest and 
special traffic regulations are necessary for control purposes. The attached 
map shows the area which will be signed for the events in order to facilitate 
traffic control. 

In addition to traffic control and clean-up, the $10 000.00 estimate covers ser- 
yice connections to washrooms and shower facilities which are to be located on- 
street for use by the ships crews. 

The estimated costs are as follows: 

1. Traffic signs and barricading: Labour $ 3 500.00 

Materials 2 700.00 

2. Street cleaning (closure area only): 

Labour $ 500.00 

Contingency (i) 1 500.00 

Sub-Total $ 8 200.00 

3. On-shore crew facil ties (ii): 

temporary sewer connection $ 500.00 

- temporary water connection 500.00 

- temporary electrical connection 500.00 

- Contingency 300.00 

Sub-Total $ 1 800.00 

TOTAL 


(i) Contingency allowance is necessary because plans are not final 
at present and more work may be necessary. 

(ii) This work may not be necessary if other arrangements can be 
made by the Nautical Events Committee. 

The Nautical Events Committee have indicated that they do not have funds to pay 
the $10 000.00 in projected City cost. If advance street signing is not done, 
we believe that serious traffic congestion will result. This will create hazards, 
motorist irritation and affect the provision of emergency services. The attached 
map indicates the nature of the traffic controls needed for the Tall Ships arri- 
val on July 24, 1978. 
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If the $10,000.00 is not provided, temporary signing for traffic control 
will be handled as problems develop and on an emergency basis. This 
will result in an over-expenditure of the funds presently budgeted for 
temporary emergency signing. There are also no funds budgeted for 
clean-up after the event." 

The City Manager submits the breakdown of costs for INFORMATIOII. In 
preference to having the work funded as an emergency resulting in 
budget over-runs, the City Manager RECOMl-IENDS that the City Engineer 
be authorized to undertake the work to a maximum of $7,500.00. 

As to the source of funds, the City Manager continues to REC0I4MEND 
that the Nautical Events Committee be asked to provide the money. 
Failing that, he RECOMMENDS that it be charged to the Contingency 
Reserve. 
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REPORT TO COUNCIL 


STANDING COMMITTEES OF COUNCIL ON 
FINANCE AND ADMINISTRATION 
AND 

PLANNING AND DEVELOPMENT 


JUNE 22, 1978 


A joint meeting of the Standing Committees of Council on Finance 

and Administration and Planning and Development was held on Thursday, 

June 22, 1978, in the No, 1 Committee Room, City Hall, at 10:30 a.m. 


PRESENT: Alderman M. Brown, Chairman 

Alderman B. Gerard 

Alderman M. Harcourt 

Alderman D. Marzari 

Alderman G. Puil 

ABSENT : Alderman W. Gibson 

Alderman W. Kennedy 
CLERK : G. Barden 


RECOMMENDATION: 


1. Granville Street - Nelson to Bridge 
- Sharing Consultant Costs 


The Committee considered the attached Manager's Report dated 
June 14, 1978, wherein the Director of Social Planning reported on 
a proposal to upgrade Granville Street between Nelson Street and 
the Granville Bridge, estimated to cost a total of $30,000 of which 
the City is requested to provide $15,000. 

The Manager's report notes that Council approved establishment 
of the Granville Street Improvement Committee composed of merchants 
and civic staff and on February 29, 1978, Council endorsed a number 
of proposals aimed at the eventual upgrading of Granville Street - 
Nelson to the Bridge. The report points out what the Committee has 
accomplished to date and the objectives of the Committee towards 
improvement of the area. The Granville Street Improvement Committee 
felt the tasks outlined in the report could best be carried out 
by an independent consultant. The report also outlines responsi- 
bilities and specific tasks of the consultant. The Committee would 
like to hire Mr. A. Clapp as their consultant. The term of the 
contract for the consultant would be six months. 

Mr. Clapp attended the meeting and stated he felt the merchants 
needed to be organized and this would be his first job as they did 
not have the time to organize themselves. He would talk to the 
merchants and owners and find out what they want and then take 
stock of what the area contains and promote the good factors. The 
merchants did not want to repeat what happened at the Granville 
Mall. 

Mr. Ben Tessler headed a group of merchants and owners from 
the area and Inspector Wiebe from the Police Department also 
attended. A majority of the building owners and merchants had agreed 
to contribute $15,000 as their share of the project in anticipation 
of a favourable response from City Council regarding their proposal. 
The Granville Street Improvement Committee has undertaken to be 
responsible for collecting the owners' and merchants' contributions. 
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The money is being held in trust by the City of Vancouver pending 
Council's consideration. Mr. Tessler stated that the Federal 
Government has announced a $16^2 million winter works program for 
B.C. and the street work, lighting, shrubbery, etc. might be 
included in the program as a beautif ication project. 

Inspector Wiebe, Police Department, reported that the police 
felt the upgrading should help improve the social problems in the 
area and favoured the proposal. As far as the visibility of pros- 
titutes on the streets, it is hoped that legislation will alleviate 
this problem. The sex shops will have to be investigated under the 
License By-law. 

Cost of the Proposal 

The total cost of the project is estimated at $30,000 for a 
6 month period as follows: 

Granville Street Improvement Consultant 

@ $2,500/month x 6 months $15,000 

Architectural Consultant 

@ $50/hour X 100 hours 5,000 

Rent @ $10 0/month x 6 months 6 00 
Heat/Light/Telephone 

@ $150/month x 6 months 9 00 

Secretarial @ $860 + 20/month x 6 months 6,792 

Contingency 1,708 


$30,000 


The project will only be undertaken if Council approval of 
$15,000 as the City's 50% share of the proposal is obtained. An 
account will be established and expenses will be authorized by 
the Director of Social Planning in consultation with the Granville 
Street Improvement Committee. It was reported by the City account- 
ing staff that the Granville Street Improvement Committee has 
collected a total of $6,038.35 to date and Mr. Tessler stated they 
have commitments for a total of $10,800. 

The Committee questioned whether the merchants will be able 
to raise the additional funding and whether the upgrading would 
alleviate the financial and social problems in the area. One of 
the merchants stated that he had renovated the inside of his hotel 
and this greatly increased his tourist business and he felt the 
upgrading of the whole area should generally increase use of the 
area by the public and tourists. The merchants committee were of 
the opinion that the upgrading would be helpful to their businesses 
and were very enthusiastic and optimistic that the project proceed. 

Following further discussion, it was 

RECOMMENDED 

A. THAT City Council match funds raised by the merchants 
committee up to a maximum of $15,000. 
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B. THAT the consultant be administratively responsible 
to the Director of Social Planning and that the 
Director of Social Planning authorize the payments 
to Mr. Clapp. 

C. THAT a Consultant Staff Advisory Committee chaired 
by the Director of Social Planning and composed of 
Engineering, Finance, Planning, Permits & Licenses 
and Police representatives be established. 

D. THAT the Director of Social Planning, in consulta- 
tion with the Granville Street Improvement Committee 
and officials from other departments, report to City 
Council through the appropriate standing committee (s) 
on the program's progress prior to its conclusion. 

E. THAT the Acting Director of Permits & Licenses be 
requested to report on ways of controlling undesirable 
business operations in the area. 


The meeting adjourned at approximately 11:50 a.m, 


FOR COUNCIL ACTION SEE PACE(S) 
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PART REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


JUNE 22, 1978 


A meeting of the Standing Committee of Council on Community 
Services was held on Thursday, June 22, 19 78, in Committee Room 
No. 1, Third Floor, City Hall, at approximately 1:30 P.M. 


PRESENT ; Alderman Rankin, Chairman 
Alderman Bellamy 
Alderman Ford 
Alderman Gerard 
Alderman Marzari 

COMMITTEE CLERK: H. Dickson 


Recorded Vote 

Unless otherwise indicated, votes of the Committee on all items 
are unanimous. 


RECOMMENDATION 

1. Extension of Hours - Kingston Hotel "Pub" and Others 

The Committee had before it for consideration a Manager's 
report dated June 7, 1978, in which the Acting Director of 
Permits & Licenses reported as follows: 

"The former Public House (Beer Parlour) in the Kingston Hotel, 757 Richards 
Street, has been converted into a "Class A Pub" with the approval of the 
Liquor Control and Licensing Branch. The hours of operation are restricted 
to opening at 11:00 A.M. and closing at 11:00 P.M. unless an extension of 
the closing hour is approved by the City. 

A letter has been received from Mr. J.F. Fraser of the Kingston Hotel, 
requesting Council to approve an extension of their closing hour until 
1:00 A.M. 

The Police Department was asked to comment on this request and the following 
report has been submitted by the Superintendent i/c Investigation Division: 

'The above mentioned application for the proposed pub. Rose 'n' Thorn 
at Kingston Hotel, 757 Richards Street requesting an extension of 
hours has been investigated by this department and we have no objection 
to the request. ' 

In view of the comments from the Police Department, who are responsible for 
patrolling liquor premises I RECOMMEND the request from the Kingston Hotel 
be approved . " 

The City Manager recommended approval of the recommendation 
of the Acting Director of Permits & Licenses. 

Mr. Ken Armstrong, Acting Director of Permits & Licenses, 
appeared before the Committee on this matter and pointed out 
that unlike previous applications from hotels to extend the 
hours of the converted "pub" portion of their beer parlour to 
match the closing hour of the beer parlour, this particular 
application involves the conversion of the entire beer parlour 
into a Liquor License Class "A" "Pub" and the hotel wishes to 
operate this new pub until 1:00 A.M. 
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clause Mo. 1 Continued 

It was the feeling of the Committee that as it has recom- 
mended approval on all previous applications, that it should 
recommend approval on the Kingston application. 

It was pointed out by Mr. Armstrong that the new "pub" 
would have a seating capacity of 125 which is the maximum 
permissible . 

Mr. Armstrong advised the Committee he is currently 
in the process of preparing reports on applications from eight 
other hotels to extend the operating hours of "pubs" located 
within existing beer parlours to the same closing hour as the 
beer parlour, and that because of the current beer strike, the 
owners of these eight hotels have requested an early approval 
on their applications. 

Mr. Armstrong advised that he has not yet completed these 
reports because they all must be channelled through the Police 
Department and he is awaiting clearance from the Police on 
these applications. He noted that the Police have not raised 
any objections to any previous similar applications and inquired 
whether the Committee could recommend that Council approve an 
extension of the operating hours of the pubs located in the beer 
parlours of these eight additional hotels on an interim basis 
for the duration of the beer strike which has imposed some 
financial difficulty on these hotels. 

Mr. Armstrong indicated that he would be reporting in due 
course to the Committee on these applications. 

In response to questions by the Committee, Mr. Armstrong 
replied there have been no reported problems or difficulties 
with the operation of any of the eight hotels. 

Following discussion, it was 

RECOMMENDED 

THAT Council approve an extension of the operating 
hours of the Class "A" "Pubs" until 1:00 A.M. in the 
following hotels: 


Kingston Hotel 
Mr. Sport Hotel 
Rembrandt Hotel 
Sheraton-Landmark Hotel 
Holiday Inns Hotel 
Marble Arch Hotel 
El Cid Hotel 
Blue Horizon Hotel 
Ivanhoe Hotel 


757 Richards Street 
3484 Kingsway 


1160 Davie Street 
1400 Robson Street 
711 West Broadway 


518 Richards Street 


340 Cambie Street 
1225 Robson Street 
1038 Main Street 


* *. * * » 
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CITY OF VANCOUVER 


REGULAR COUNCIL MEETIN G 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, July 11, 1978, in the Council Chamber, 
commencing at 9:30 a.m. 

PRESENT : Mayor Volrich 

Alderment Bellamy, Brown, Ford, 

Gerard, Harcourt, Kennedy 
Marzari , Puil and Rankin 

ABSENT : Alderman Gibson 

CLERK TO THE COUNCIL: D. H. LITTLE. 


PRAYER . 

The proceedings in the Council Chamber were opened with 
prayer . 

'IN CAMERA' MEETING 

The Council was advised there were matters to be considered 
'In Camera' later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Rankin 
SECONDED by Aid. Brown 

THAT the minutes of the Regular Council Meeting of June 
27, 1978 (with the exception of the 'In Camera' portion) be 
adopted after amendment as follows: 

"Insert the foli^owing at the end of the minute appearing 
on Page 17, relating to N.I. P. Additional Funds: • 

'The motion as amended was put and carried unanimously 
as follows: 

THAT recommendations A to I of the Committee 
contained in this clause be approved, with the 
exception that recommendations C and I be deferred 
pending further discussion with the Kiwassa N.I. P. 
Committee , ' " 

FURTHER THAT the minutes of the Special Council (Court of 
Revision) of June 22, 1978 and the Special Council (Public 
Hearing) of June 27, 1978, be adopted. 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Bellamy 
SECONDED by Aid. Rankin 

THAT this Council resolve itself into Committee of the 
Whole, Mayor Volrich in the Chair. 


- CARRIED UNANIMOUSLY 
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BY-LAWS (cont'd) 

By-law to Amend Town Planning 
Commission By-law (cont'd) 

MOVED by Aid. Phillips, 
SECONDED by Aid. Broome, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Phillips, 
SECONDED by Aid. Broome, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED 

(The By-law received three readings) 

2. BY-LAW TO AMEND BY-LAW No. 4157 
BEING THE WATER WORKS BY-LAW 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT leave be given to introduce a By-law to amend By-law 
No. 4157 being the Water Works By-law, and the By-law be read a 
first time. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome. 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Deputy Mayor 
in the Chair. 

- CARRIED 

MOVED by Aid. Adams, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Adams, 
SECONDED. by Aid. Broome, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED 

(The By-law received three readings) 

3. BY-LAW TO AMEND BY-LAW No. 3334, 
BEING THE SUBDIVISION CONTROL BY-LAW 

MOVED by Aid. Bird, 
SECONDED by Aid. Calder, 

THAT leave be given to introduce a By-law to amend By-law 
No. 3334, being the Subdivision Control By-law and the By-law be 
read a first time. 

- CARRIED 

MOVED by Aid. Bird, 
SECONDED by Aid. Calder, 

THAT the By-law be read a second time. 

- CARRIED 
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UNFINISHED BUSINESS 

1 . Brock House - Heritage Designation 

Council, on June 27, 1978, deferred to the next Regular 
Council Meeting, a request of the Heritage Advisory Conunittee 
that Brock House, 3875 Point Grey Road, be designated a Heritage 
building . 

In a memo dated July 7, 1978, the City Clerk stated that 
advertisements advising of Council's intent to consider the 
designation of Brock House were placed in two daily newspapers 
on two consecutive dates in accordance with the provisions of 
the Heritage Conservation Act. 

The memo also noted that the By-law designating Brock 
House as a Heritage building would be before Council later this 
day. 

MOVED by Aid. Ford 

THAT Brock House, 387 5 Point Grey Road, be designated a 
Heritage Building and the relevant by-law be passed later in 
the proceedings. 

- CARRIED UNANIMOUSLY 


COMJIUNICATIONS OR PETITIONS 


1 . False Creek Transit Levy 

In a communication dated July 7, 1978, Mr. P. D. Alexander 
for the Board of Directors of the False Creek Co-operative 
Housing Association, requested an opportunity to address Council 
later this day on the City Manager's report, dated July 7, 1978 
on the False Creek Transit Levy. 

MOVED by Aid . Kennedy 

THAT the delegation request from the False Creek Co-operative 
Housing Association be approved, and consideration of this matter 
be deferred until later this day. 

- CARRIED UNANIMOUSLY 


2 . Store Hours and Sunday Regulations 

Council noted a memo dated July 10, 197 8, from the Mayor 
on Store Hours and Sunday Regulations. In his memo the Mayor 
recommended the following: 

1. Council approve the provisions of Recommendation No. 3 
on Page 4 of the attached Manager's Report. This will 
involve a Bylaw Amendment to do the following: 

a) require "screening off" of certain items which are 
excluded from sale during "after hours"; 

b) create a new category known as "souvenir shop" which 

would be exempt fron closing hours under certain 
conditions. 

I do NOT RECOMMEND an allocation of $10,000 - $15,000 at 
this time because I believe that the matter can be handled 
through our present staff resources. 

2. The Bylaw also provide for exceptions of certain stores in 
special character areas which may be determined by Council 
(e.g. Gastown) . 


469 

Regular Council, July 11, 1978. i ..»*», , 3.. 

GCTPfe&ICATIONS OR PS^iyi^d!^ (g ^ll^'^'gli; 
Store Hours and Sunday Regulations (Cont'd) 

3. There be no extension of present retail shopping hours. 

4. The Director of Permits & Licenses review the entire retail 
store situation as far as Sunday openings are concerned to 
determine those v;hich are clearly in contravention of the 
provisions of the Lord's Day Act. 

5. The Director be instructed to request those stores to cease 
opening for business on Sundays. 

6. Where such warning is ignored, the Director be instructed to 
proceed with prosecution. 

7. The Attorney-General be requested to provide pemissicn for 
prosecution in all situations where prosecution may be 
warranted . 

8. If a store is convicted and continues to operate on Sundays 
in violation of the law, such store be required to show 
cause why its business license should not be suspended. 

The City Manager referred to the survey currently underway 
by the Downtown Business Association relative to this matter 
and suggested consideration of the Mayor's recommendations be 
deferred pending receipt of this survey. He estimated that the 
Downtown Business Association survey should be before Council at 
its next meeting. 

MOVED by Aid. Brown 

THAT the memorandum of the Mayor, dated July 10, 1978, 
on Store Hours and Sunday Regulations, be deferred to the next 
meeting of Council for consideration when the results of the 
Downtown Business Association survey on this matter are before 
Council. 

- CARRIED UNANIMOUSLY 


CITY MANAGER'S AND OTHER REPORTS 

A. CITY MANAGER'S 
GENERAL REPORT 
JULY 7, 197 8 


Works & Utility Matters 
(July 7 , 1978) 


The Council considered this report which contains three 
clauses, identified as follows: 

Cl. 1. Watermain Installations - 1978 Capital Budget. 
CI. 2. Yards Capital Accounts. 

Cl . 3. Street Lighting - Local Improvement Project- 
4 8th Avenue. 

Clauses 1 and 2 . 

MOVED by Aid. Rankin 

THAT the recommendations of the City Manager, as contained 
in clauses 1 and 2 of this report, be approved. 

- CARRIED UNANIMOUSLY 
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street Lighting - Local Improvement 
Project - 48th Avenue. 
(Clause 3) 


MOVED by Aid. Rankin 

THAT the project for lighting the 3200 Block not be pro- 
ceeded with this year, and instead of waiting the usual five 
years, a project for lighting only the 3200 block West 48th Avenue 
be advanced again on the Initiative Principle with next year's 
program. 

- CARRIED UNANIMOUSLY 


Building and Planning Matters 
(July 7 , 1978) 


The Council considered this report which contains three 
clauses, identified as follows: 

Cl. 1. Statutory Declarations - Hardship Cases. 
Cl. 2. Proposed Apartment Building for 1556/68/74 

West 12th Avenue. 
Cl. 3. Street Names - Private Roads - Arbutus Village 

& Champlain Heights. 

Clauses 1, 2 and 3. 

MOVED by Aid. Ford 

THAT the recommendations of the City Manager, as contained 
in clauses 1 and 3 be approved, and clause 2 be received for 
information . 

- CARRIED UNANIMOUSLY 


Fire & Traffic Matters 
(July 7 , 1978) 


Transit Levy - False Creek 
(Clause 1) 


MOVED by Aid. Kennedy 

THAT consideration of this report be deferred, pending the 
hearing of the delegation from the False Creek Co-operative 
Housing Association, as approved earlier this day. 

- CARRIED UNANIMOUSLY 


Finance Matters 
(July 7, 1978) 

The Council considered this report, which contains three 
clauses, identified as follows: 

Cl. 1. Investment Matters (Various Funds) May 1978 
Cl. 2. Vancouver Art Gallery 
Cl. 3. Revisions to Plumbing By-law 4 068: 
Fees for Sewer Extension. 

Investment Matters (Various Funds) 
May 1978. 

(Clause 1) 


MOVED by Aid. Puil 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 
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Vancouver Art Gallery 
(Clause 2) 


During consideration of this matter, the Director of the 
Art Gallery and the President of the Art Gallery Association both 
addressed Council. The President assured Council that the 
Association has already made very strong approaches to both 
levels of government and is trying to set-up a meeting in Ottawa 
with the appropriate Federal Minister, Later in the Fall the 
Association will be undertaking an intensive funding campaign; 
however, the Association feels it would be premature to undertake 
this campaign at the present time until the results of its 
funding request to the senior governments are known. 

MOVED by Aid . Brown 

THAT the recommendation of the City Manager, contained in 
this clause, be approved. 

- CARRIED 

(Aid. Kennedy opposed) 


Revisions to Plumbing By-law No. 4 068 - 
Fees for Building Sewer Extension 
(Clause 3) 


MOVED by Aid. Rankin 

THAT recommendations A, B, and C in the Manager's report 
be approved ; 

FURTHER THAT Council increase from $150.00 to $625.00 
the fee payable where the building (house) has been connected to 
a septic tank and the owner arranges for a connection to a new 
sewer installation within 12 months of notification that the new 
sewer installation has been completed, and the Director of Legal 
Services be instructed to prepare the necessary amendment to 
Section 1.4.16(2) of the Plumbing By-law. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Kennedy 

THAT the above motion be deferred pending report back 
from the City Manager on methods of phasing-in the suggested 
fee increases. 

- LOST 

(Aid. Bellamy, Brown, Ford, Harcourt, Marzari, 
Puil, Rankin and the Mayor opposed) 


Personnel Matters 
(July 7, 1978) 

Chief License Inspector 
(Clause 1) 


MOVED by Aid. Rankin 

THAT the recommendation of the City Manager, as contained 
in his report of July 7, 1978, be approved. 


- CARRIED UNANIMOUSLY 
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Property Matters 
(July 1, 1978) 

The Council considered this report which contains seven 
clauses, identified as follows: 

Cl . 1. Rental Review - 27 Terminal Avenue - 

Pontile Corporation Ltd. 
Cl. 2. Consent to Mortgage of Lease - Beach House Restaurant 
Cl. 3i Conveyance of City-owned Lot - North Side 4 9th 

Ave . between Fraser and St. George Streets. 
C1..4. Acquisition - School Site at 13th Ave., & Victoria 

Drive - Boat Day Care Centre Property. 
Cl. 5. Sale of Various City-owned Properties. 

cl 6 

A. Tender Calls for Sale and Leasing of City Lands. 

B. Readvertising for lease properties in Block 13 0, 
Jericho/Locarno . 

Cl . 7, Reassignment of Lease - City-owned lot - South 

of First Avenue between Ontario and Quebec Streets 

Clauses 1-5 inclusive 

MOVED by Aid. Harcourt 

THAT the recommendations of the City Manager, as contained 
in clauses 1, 2, 3, 4 and 5 of this report, be approved. 

- CARRIED UNANIMOUSLY 

A. Tender Calls for Sale and Leasing of City Lands. 

B. Readvertising for Lease properties in Block 130, Jericho/Locarno 
(Clause 6.) 

MOVED by Aid. Harcourt 

THAT recommendations a) b) c) and d) contained in this 
clause, be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt 

THAT recommendation e) , as contained in this report, be 
approved . 

- CARRIED 

(Aid. Puil and Rankin opposed) 


Reassignment of Lease - City-owned Lot - 
South of First Avenue between Ontario 
and Quebec Streets. 

(Clause 7) 


MOVED by Aid. Puil 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 

B. Manager's Report 
(July 5, 1978) 

Trade and Convention Centre 

MOVED by Aid. Rankin 

THAT Council approve sufficient funds to initiate a parallel 
independent City cost-benefit study, and the results of this 
study be reported to Council. 

- LOST 

(Aid. Bellamy, Brown, Ford, Gerard, Kennedy, 
Puil and the Mayor opposed) 

MOVED by Aid. Puil 

THAT Council accept the structure of the task force, and 
the functions of the Steering Committee and Task Force Director, 
as described in the City Manager's report dated July 5, 1978, on 
the Trade and Convention Centre. 

- CARRIED 


(Aid. Marzari and Rankin opposed) 
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MOVE:d by Aid, Puil 

THAT Council endorse the composition of the 5-party Steering 
Committee, as set out in the City Manager's report dated July 
5, 1978. 

- CARRIED 

(Aid. Marzari opposed) 


MOVED by Aid. Ford (in amendment) 

THAT the following be added to the above motion: 

"Further that a representative of the Vancouver City Planning 
Commission be included on the Steering Committee." 

- LOST 

(Aid. Gerard, Kennedy, Marzari, Puil, Rankin and 
the Mayor opposed) 

MOVED by Aid. Puil 

THAT Council approve the allocation of S15,000 from Contingency 

Funds towards the budget of the task force, with a report back 

to Council on the total budget and its cost sharing. 

- CARRIED 

(Aid. Marzari and Rankin opposed) 


MOVED by Aid. Rankin 

THAT the above motion be deferred pending a report from the 
Task Force Director on overall costs, including an economic survey. 

- LOST 

(Aid. Bellamy, Brown, Ford, Gerard, Harcourt, Kennedy, 
Puil and the Mayor opposed) 

MOVED by Aid. Puil 

THAT the Mayor, together with the Chairmen of the Standing 
committee on Planning and Development and Finance and Administration 
be requested to negotiate cost-sharing of the costs of the 
Task Force with participating parties. 

- CARRIED 

(Aid. Marzari opposed) 

MOVED by Aid. Brown 

THAT Council make it known that it cannot accept the present 
proposal for a Convention/Trade Centre to be run by the City^ 
within the suggested funding formula. 

- LOST 

(Aid. Bellamy, Gerard, Harcourt, Kennedy, 
Puil and the Mayor opposed) 


The Council recessed at 11.30 a.m. for an 
"In Camera" meeting in the Mayor's Office, 
and reconvened in the Council Chamber at 
2:15 p.m. following the Court of Revision, 
with Mayor Volrich in the Chair and the 
same Members present. 


I^gul^t Council, July 11# 1978. * 


DELEGATIONS 

Transit Levy 

Earlier this day Council deferred consideration of the 
City Manager's report dated July 7, 1978 on Transit Levy to 
hear a delegation from the False Creek Co-operative Housing 
Association on this matter. 

Mr. Alexander, Chairman of the Association read from his 
brief (circulated) . The brief requested that Council cancel 
the False Creek transit levy immediately, and set forth reasons 
for this request. 

Ms. M. Hyland, a member of the False Creek Co-operative 
Housing Association also addressed Council, setting forth 
arguments why the transit levy should be cancelled immediately. 

MOVED by Aid. Rankin 

THAT the following recommendations contained in the City 
Manager's report, dated July 7, 1978, be approved: 

A. The Director of Legal Services and the Director of 
Finance be authorized to take the necessary remedies 
under the ground leases to recover the Transit Levy 
due to the City. 

B. The False Creek Development Consultant, Director of 
Finance and City Engineer, continue monitoring the 
results with B.C. Hydro Transit Division with a view 
to maintaining the service and reducing or eliminating 
the Transit Levy at the earliest possible date. 

- CARRIED 

(Aid. Kennedy opposed) 


MOVED by Aid. Rankin 

THAT the Transportation Committee negotiate with B.C. Hydro 
the release of the City and the False Creek residents from their 
obligation to pay the transit levy on the bus service to False 
Creek. 

- CARRIED 

(Aid. Kennedy opposed) 


D.P.A. 1180 West 15th Ave. 
Personal Care Homes - Guidelines 

On June 27, 1978, Council deferred consideration of the 
above clause, contained in the Planning and Development Committee' 
report of June 15, 1978, to today's meeting of Council. 

Mr. W. A. Street addressed Council on behalf of Mr. and 
Mrs. L. Sebek of Bohemia Homes Incorporated, the applicants. 
Mr. Street stated that, in view of the decision of the Board 
of Variance against the applicants' original request to use this 
building as a Personal Care Home, they nov; intend to develop it 
as a Boarding House. He further stated that the house in 
question has always been used as some type of Community Care 
facility, and he then reviewed the history of the premises. 

A representative of the Director of Planning stated that 
this building is located in a one or two-family dwelling district 
and, therefore, it could be developed as an outright use for 
a duplex or a strata-title building. He also stated it could be 
developed as a Boarding House, as a conditional use. 


Cont'd 
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It was noted that the Standing Committee on Planning and 
Development, at its meeting on June 15, 1978, had recommended: 

'That the Director of Planning be instructed to place 
a hold on the development permit application for 1180 
West 15th Avenue, until after the locational guidelines 
for personal care homes are received and that the Committee 
be informed of future applications for personal care or 
similar type group homes.' 

Mr. Sebek, one of the applicants also addressed Council 
and gave an undertaking that this building will be operated 
as a commercial boarding home and not as a Personal Care Home. 

MOVED by Aid. Harcourt 

THAT further consideration of this matter be deferred to 
the next meeting of Council and, in the meantime, the Director 
of Planning meet with the neighbouring residents and the applicants 
to reconsider this matter, based on the undertaking given this day 
that the building will be used as a commercial boarding house, and 
the Director of Planning report to the next meeting of Council on 
the result of this meeting. 

- CARRIED 

(Aid. Kennedy opposed) 


Street Name Changes - 
Champlain Heights 

Council, on June 27, 1978, agreed to hear a delegation 
from the Killarney Champlain Citizens for Action Association 
with respect to street name changes in Champlain Heights. 

The Mayor referred to a request received today from Mrs. 
D. Hartley that this matter be deferred to either August 1st or 
15th meeting of Council. 

MOVED by Aid. Harcourt 

THAT consideration of this matter be deferred to August 
1, 197 8, as requested in the letter from the Killarney Champlain 
Citizens for Action Association. 

- CARRIED UNANIMOUSLY 

At this point in the proceedings. Alderman Harcourt 
left the meeting. 


C. Manager's Report 
July 7, 1978 

Chinatown Historic Area Streetscape 
Improvement Project. 

MOVED by Aid. Puil 

THAT the recommendations of the City Manager be amended 
and then approved, as follows: 

That City Council reiterate its full support for the 
Chinatown historic Area Streetscape Improvement Project 
up to an approximate cost of $700,000 . and the applic- 
ation for funding, in the amount of at least $150,000 
be resubmitted to the Provincial Government, the 
assistance to be provided from whatever source is 
deemed appropriate. 

- CARRIED UNANIMOUSLY 

Underlining denotes amendment 
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D. Manager's Report 
(July 1, 1978) 

MOVED by Aid. Rankin 

THAT Council approve payment of $42,436 to St. James Social 
Service to cover the amount outstanding for renovation of the 
Victory Hotel, the source of funding to be the 1978 Supplementary 
Capital Budget. 

- CARRIED UNANIMOUSLY 


I. Report of Standing Committee 
on Community Services. 
(June 22, 1978) 

The Council considered this report, which contains four 
clauses, identified ' as follows: 

CI. 1. University Women's Club of Vancouver - Grant Request. 

CI. 2. Liquor Permit Application - 1523 Davie Street, 
(Hy's Mansion Restaurant) 

Cl . 3. Hotel Vancouver - Compliance with Fire By-law. 

Cl. 4. Request for Reduction of Land Costs at Foster- 
Euclid Housing Development. 

University Women's Club of 
Vancouver - Grant Request 

MOVED by Aid. Rankin 

THAT the recommendation of the Committee, as contained in 
this clause, be amended and then approved as follows: 

"That Council approve a $5,000 grant for 1978 to the 
University Women's Club of Vancouver, funds to come 
from the City's other grants budget. 

. . , ^ ^ - CARRIED UNANIMOUSLY 

Underlining denotes amendment ^^^^ gY THE REQUIRED 

MAJORITY 

Clauses 2 and 3 . 
MOVED by Aid. Rankin 

THAT the recommendations of the Committee, as contained 
in clauses 2 and 3, be approved. 

- CARRIED UNANIMOUSLY 


At this point. Council varied the agenda to consider 
the following report. 

Planning & Development Committee 
(June 29, 1978) 


Kensington N.I. P., 
Kensington Community Centre 
(Clause 3) 


During consideration of this clause. Council noted a report 
from the City Manager dated July 6, 1978, outlining certain cost 
items which should be revised, resulting in lower construction 
costs. The report concluded with the following recommendation: 

"That up to $399,358 be allocated from the Kensington 
Neighbourhood Improvement Program to the Vancouver 
Park Board for the construction of the Kensington 
Community Centre, on the understanding that any cost 
overruns will be funded by the Park Board from their 
existing budget and also subject to confirmation from 
the Provincial Government of the required Recreation 
Facilities Grant." 
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Council also noted a letter dated July 11, 1978, from the 
Park Board, advising of the following resolution of the Board 
at its meeting on July 10, 1978: 

"That City Council be requested to award a contract 
on behalf of the Board of Parks and Recreation to 
Rossi Construction, in the amount of $1,438,357, for 
the construction of the Kensington Community Centre 
subject to approval of a $400,000 grant from the 
Recreation Facilities Assistance Program." 

Mrs. Simma Holt, M.P. for Vancouver Kingsway, advised that 
she had discussed the matter of a Recreation Facilities grant with 
The Honourable Grace McCarthy, and the assistant to the Minister 
of Recreation and Conservation. Both are very hopeful that the 
Provincial Government will approve this grant. 

MOVED by Aid. Rankin 

THAT up to $399,358 be allocated from the Kensington 
Neighbourhood Improvement Program to the Vancouver Park Board 
for the construction of the Kensington Community Centre, on the 
understanding that any cost overruns will be funded by the Park 
Board from their existing budget and also subject to confirmation 
from the Provincial Government of the required Recreation 
Facilities Grant, Cost sharing to be on the basis of 25% City, 
25% Provincial, 50% Federal. 

- CARRIED 

(Aid. Puil opposed) 

MOVED by Aid. Rankin 

THAT Council award a contract on behalf of the Board of 
Parks and Recreation, to Rossi Construction, in the amount of 
$1,438,357 for the construction of the Kensington Community 
Centre . 

- CARRIED 

(Aid. Puil opposed) 

CIVIC RECOGNITION - Miss Jean Coulthard 

At this point in the proceedings. Miss Jean Coulthard was 
formally granted the Freedom of the City. Mayor Volrich paid 
tribute to Miss Coulthard 's accomplishments as a niusician, 
teacher and composer, and presented her with an illuminated scroll, 
and a free parking plague, explaining that Miss Coulthard had 
been presented with her gold medallion on a previous occasion. 
Miss Coulthard responded in appreciation. 


The Council recessed at 4:00 p.m. to 
reconvene in the Council Chamber at 
4:30 p.m. with the same Members present. 


OVERRUNS IN CONSTRUCTION CONTRACTS 

Alderman Rankin referred to the increasing incidence of 
overruns in construction contracts, and enquired what the City 
could do about this matter. The City Manager advised that 
he has discussed several possible future courses of action on 
City projects where there are overruns, and undertook to prepare 
a report for Council on this. 
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By-law to amend the Subdivision 
Control By-law (cont'd) 


MOVED by Aid, Bird, 
SECONDED by Aid, Calder, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Deputy 
Mayor in the Chair, 

- CARRIED 

MOVED by Aid, Bird, 

THAT the Committee of the Whole rise and report, 

- CARRIED 

The Committee then rose and reported the By-law complete, 

MOVED by Aid, Bird, 
SECONDED by Aid, Calder, 

THAT the report of the Committee of the Whole be adopted, 

- CARRIED 

MOVED by Aid, Bird, 
SECONDED by Aid, Calder, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal , 

- CARRIED 

(The By-law received three readings) 


MOTIONS 

1, Allocation of Land for Highway Purposes 
(4 motions) 

6792, 7178, 6553 and 6965 Knight Street 

MOVED by Aid, Calder, 
SECONDED by Aid, Rankin, 

THAT WHEREAS the registered owners have conveyed to the City 
of Vancouver, for highway purposes, the following described lands: 

1, West 7 feet of Lot 8, Block 8, West J D,L, 738, Group 1, 
New Westminster District, Plan 1681; 

2, West 7 feet of Lot 51, Blocks 29 to 31, D,L, 200, 
Group 1, New Westminster District, Plan 1770; 

3, East 7 feet of Lot 37, Block 2, D,L, 739, G, 1, 
New Westminster District, Plan 1645; 

4, East 7 feet of Lot 26, Block 6, District Lot 739, 
Group 1, New Westminster District, Plan 1645 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for highway purposes; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
highway purposes, and declared to form and constitute portions 
of highway. 


- CARRIED 
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STANDING COMMITTEES & OTHER REPORTS 

Standing Committee on 
Community Services (Cont'd ) 

Request for Reduction of Land Costs at 
Foster-Euclid Housing Development 
(Clause 4) 

MOVED by Aid. Rankin 

THAT the recommendation of the Committee, as contained in 
this clause, be approved. 

- LOST 

(Aid. Brown, Ford, Kennedy, Marzari and Puil opposed) 


II. Report of Standing Committee on 
Planning and Development 
(June 22 , 1978) 


The Council considered this report, which contains two 
clauses, identified as follows: 

Cl. 1. Public Access to Vancouver's Waterfront. 
Cl. 2. Log Booming in False Creek - Request for 
Lease Extension, 

Clause 1 

MOVED by Aid. Puil 

THAT the recommendations of the Committee, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 


Log Booming in False Creek - 
Request for Lease Extension 
(Clause 2) 


MOVED by Aid. Puil 

THAT the recommendation of 
in this clause, be approved. 


the Committee, as contained 

- CARRIED UNANIMOUSLY 


Alderman Kennedy referred to the fact that both 
Gladstone and Elliott Street-end Parks are being 
badly vandalized. The Mayor undertook to refer 
this matter to the Police Department for investigation 
of increased police surveillance of these parks. 


III. Report of Standing Committee 
on Transportation 
(June 22, 1978) 


The Council considered this report, which contains three 
clauses, identified as follows: 

Cl. 1. Installation of a Median on Rupert St. 

between 23rd and 29th Avenues. 
Cl. 2. Bicycle use on Granville Mall 

Cl. 3. Citizen's Brief - Safety of B.C. Hydro Trolley Buses. 

MOVED by Aid. Kennedy 

THAT the recommendations of the Committee, as contained 
in clauses 1, 2 and 3 of this report, be approved. 
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IV. Report of Standing Committee 
on Finance & Administration 
(June 22 , 1978) 


Vancouver Public Library - 
Service to 'Shut-ins'. 
(Clause 1) 


MOVED by Aid . Brown 

THAT the recommendations of the Committee as contained 
in this report, be approved. 

- CARRIED UNANIMOUSLY 


V. Report of Standing Committee 
on Community Services. 
(June 29, 1978) 

The Council considered this report, which contains seven 
clauses, identified as follows: 

Cl. 1. Nursing Home Regulations 

Cl. 2. Wonder Rooms: 5 East Cordova Street. 

Cl. 3. Liquor Permit Application - 87 Denman Street 

Cl. 4. Liquor Permit Application - fl Water Street 

Cl. 5. Liquor Permit Application - 800 Hornby Street. 

Cl. 6. Liquor Permit Application - 1066 West Hastings Street 

Cl. 7. Mac's Milk Store - 1055 Denman Street - Complaint 
Rear Parking Lot. 


Clauses 1, 3, 4, 5, 6, (inclusive) 

MOVED by Aid. Rankin 

THAT the recommendations of the Committee, as contained in 
clauses 1, 3, 4, 5, and 6, be approved. 

- CARRIED UNANIMOUSLY 

Wonder Rooms - 

50 East Cordova Street 

(Clause 2) 


MOVED by Aid. Rankin 

THAT recommendation 'A' of the Committee be approved after 
adding the statement "and the resolution of Council of May 30, 
1978, be varied accordingly". 

FURTHER THAT recommendation 'B' be approved. 

- CARRIED 

(Aid. Brown and Puil opposed) 


Mac's Milk Store - 1055 Denman Street 
Complaint - Rear Parking Lot 
(Clause 7) 


The Council noted that a delegation request had been received 
from Douglas, Symes and Brissenden, Solicitors for 7-Eleven 
Food Stores to appear before Council on August 1, 1978, with 
regard to the above matter. 

MOVED by Aid. Kennedy 

THAT consideration of this clause be deferred until August 
1, 1978, and the delegation request be approved for that same 
meeting . 

- CARRIED UNANIMOUSLY 
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VI. Report of Standing Committee on 
Planning and Development 
(June 29, 1978) 

The Council considered this report which contains six 
clauses, identified as follows: 

Cl. 1. 4332 Quebec Street. Development Permit Application 

Cl. 2. Point Grey Road Properties. 

Cl . 3. Kensington N.I. P. - Kensington Community Centre. 

Cl . 4. Public Competition - Park at Burrard/Dunsmuir . 

Cl. 5. Redevelopment of the North Shore of False Creek 

Cl. 6. Kingsway Task Force. 


Clauses 1, 2,5 and 6. 

MOVED by Aid. Puil 

THAT the recommendations of the Committee as contained in 
clauses 1 and 2 be approved, and clauses 5 and 6 be received 
for information. 

- CARRIED UNANIMOUSLY 


Clause 3. For Council action see pages 10 and 11. 


Public Competition - Park at 

Burrard/Dunsmuir . 

(Clause 4) 


MOVED by Aid. Puil 

THAT this clause be referred to the Standing Committee on 
Planning and Development for further consideration, including 
possible input by adjacent corporate ou'ners into the park design. 

- CARRIED UNANIMOUSLY 

During consideration of the above clause it was indicated 
that it is not necessary to defer a decision on this matter 
pending finalization of negotiations. 


VII. Report of Standing Committee 
on Finance and Administration 
(June 29, 1978) 


Departmental Review - Reports 
Back on Budget Reductions 
(Clause 1) 


MOVED by Aid. Brown 

THAT the recommendation of the Committee, as contained 
in this report, be approved. 

- CARRIED UNANIMOUSLY 


VIII.Repjrt of Standing Committee 
on Planning and Development 
(June 22, 1978) 


Manhattan Apartments 
(Clause 1) 


MOVED by Aid. Puil 

THAT the recommendation of the 
in this re 'ort, be approved. 


Committee, as contained 

- CARRIED UNANIMOUSLY 
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RISE FROM COMMITTEE OF THE WHOLE 

MOVED by Aid, Bellamy 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bellamy 
SECuNDED by Aid. Gerard 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 

BY-LAWS 

1. BY-LAW TO DESIGNATE A BUILDING AS 
A MUNICIPAL HERITAGE SITE 


MOVED by Aid. Brovm 
SECONDED by Aid. Marzari 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Brown 
SECONDED by Aid. Marzari 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


MOTIONS 


A . Allocation of Lands for Lane Purposes 

MOVED by Aid. Rankin 
SECONDED by Aid. Brown 

THAT V^HEREAS the registered owner has conveyed to the 
City of Vancouver, for lane purposes, the following described 
lands : 

1. South 10 feet of Lot 4 of Subdivision "D", 
Block 156, D.L. 264A, Plans 616 and 1771. 

AND WHEREAS it is deemed expedient and in the public 
interest to accept and allocate the said lands for lane 
purposes . 

BE IT THEREFORE RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated 
for lane purposes, and declared to form and constitute portions 
of lane. 

- CARRIED UNANIMOUSLY 
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B . Allocation of Lands for Lane Purposes 

MOVED by Aid. Rankin 
SECONDED by Aid. Brown 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for lane purposes, the following described lands; 

1. West 10 feet of Lot 14, except East 10 feet - 
as shown on Plan 4398, now road, Block 3, 
District Lot 628, Plan 689. 

AND WHEREAS it is deemed expedient and in the public 
interest to accept and allocate the said lands for lane purpose. 

BE IT THEREFORE RESOLVED THAT the above described lands 
so conveyed be, and the same are hereby accepted and allocated 
for lane purposes, and declared to form and constitute portions 
of lane. 

- CARRIED UNANIMOUSLY 


C. Construction of Pavement and Sidewalks 

and Creation and Furnishing of Mini-parks 
in the West End, between Denman Street 
and Stanley Park. 


MOVED by Aid. Rankin 
SECONDED by Aid. Brov/n 

THAT WHEREAS the construction of pavement and sidewalks 
and the creation and furnishing of mini-parks in certain areas 
of the West End of the City of Vancouver between Denman Street 
and Stanley Park was recommended by the Board of Administration 
on May 3, 1974, and approved by Council on May 7, 1974, as a 
Local Improvement Project (hereinafter called "the said project") 
to be paid in part by special assessment upon the real property 
to be benefitted thereby: 

AND WHEREAS the said project was advanced as a Local Improve- 
ment on the initiative principle to a Court of Revision on July 
11, 1974; 

AND WHEREAS on July 11, 1974, Council deemed that the said 
project would especially benefit the real property abutting the 
said project and undertook the same subject to relief being given 
under Section 67 of Local Improvement Procedure By-law No. 3614; 

AND WHEREAS on July 11, 1974, City Council approved partial 
relief from special assessment for two properties - 

(a) Lot 2, West h, Block 69, District Lot 185, and 

(b) Lot 33, North h, Block 7-0, District Lot 185, 

because these properties are classified as "locked in". 

AND WHEREAS on April 22, 197 5, City Council approved partial 
relief from special assessment for one property - 

(c) Lot 18, North h of West h and Lot 19, North 

h of East 12 feet. Block 71, District Lot 185, 

because the property is less than 5,400 square feet in area 
and is used solely for residential purposes by not more than 
two families; 

AND WHEREAS the special annual assessments for the said 
project imposed on the said lots for a period of fifteen (15) years 
if assessed as W.E.D. (West End District) properties would be: 
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laQylONS (Cont'd) 

Construction of Pavement and Sidewalks 
and Creation and Furnishing of Mini-parks 
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(a) $174.21, (b) $345.79 and (c) $237.56 respectively; 

AND WHEREAS the special annual assessment for the said 
project to be imposed on the said properties for a period of 
fifteen (15) years, if assessed in the manner approved by 
City Council as hereinbefore recited, would be: 

(a) $99.25, (b) $197.00 and (c) $135.35. 


BE IT THEREFORE RESOLVED THAT for the foregoing reasons, 
the Council, by not less than two-thirds of all its members, 
hereby deems and declares that the said lots would be unjustly 
affected by the imposition of a special annual assessment for 
the said project based on the formula used in the assessment 
of W.E.D. (West End District) properties and that the special 
annual assessments for the said project to be imposed on the 
said lots for the year 1978 shall therefore be: 

Lot 2, West h, Block 69, District Lot 185 $99.25 

Lot 33, North h, Block 70, District Lot 185 197.00 

Lot 18, North H of West h and Lot 19, 
North h of East 12 feet. Block 71, 

District Lot 185 135.35 


The Collector of Taxes is hereby directed to enter in 
the tax roll against the said lots the amount of the reduced 
assessment for the year 1978 only. The difference in the 
special annual assessment that would have been imposed on 
the said lots if they had been assessed in the manner employed 
for the assessment of W.E.D. (West End District) properties and 
the special annual assessment to be imposed pursuant to this 
resolution shall be provided out of the general funds of 
the City. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 


D. Construction of Street Lighting on 

both sides of South East Marine Drive 
from Duff Street to Elliott Street. 

MOVED by Aid. Rankin 
SECONDED by Aid. Brown 

THAT WHEREAS the construction of street lighting on 
both sides of South East Marine Drive from Duff Street to 
Elliott Street (hereinafter called "the said project") was 
recommended by the Board of Administration on July 22, 19 66, 
and approved by Council on July 28, 1966, as a local improve- 
ment to be paid in part by special assessment upon the real 
property to be benefited thereby; 

AND WHEREAS the said project was advanced as a local 
improvement on the initiative principle to a Court of Revision 
on September 12, 1966; 


Cont'd**, 
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Construction of Street Lighting on 

both sides of South East Marine Drive 
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AND WHEREAS on September 12, 1966, Council deemed 
that the said project would specially benefit the real property 
abutting the said project and undertook the said project; 

AND WHEREAS on February 27, 1970, it was recommended 
by the Board of Administration that relief be given under 
Section 67 of the Local Improvement Procedure By-law to the 
real property zoned (CD-I) Comprehensive Development under the 
Zoning and Development By-law abutting the said project which 
is vacant or being used for residential purposes until either 
an industrial development is approved or such real property is 
acquired by the City, such recommendation having been approved 
by Council on March 3, 1970; 

AND WHEREAS it has been determined that the following 
real property is entitled to such relief and the special annual 
assessments for the said project to be imposed on such real 
property for a period of ten years if it is used for industrial 
purposes are the amounts set forth opposite the same:- 

Annual Special 
Assessments for 

Description of Real Property Industrial Pui'poses 

Lot Sub. Block District Lot 


2 


38 

258 

& 

329 

$ 18.42 

4 


38 

258 

& 

329 

18. 41 

1 


39-41 

258 

& 

329 

18. 42 

2 


39-41 

258 

& 

329 

18.42 

3 


39-41 

258 

& 

329 

18.42 

4 


39-41 

258 

& 

329 

18. 41 

7 Amd . 


42-44 

258 

& 

329 

56.96 

1 

1 

70 

258 


329 

32. 35 


AND WHEREAS it is deemed advisable that a resolution 
be passed annually by the Council giving the relief hereinafter 
granted to such of the said real property as qualifies therefor. 

BE IT THEREFORE RESOLVED that for the foregoing 
reasons the Council, by not less than two- thirds of all of its 
members, hereby deems and declares that the said real property 
would be unjustly affected by the imposition of a special annual 
assessment for the said project as if it were used for industrial 
purposes and that the special annual assessment for the said 
project be imposed on the said real property for the year 1978 
as if it were used for residential purposes, that is to say:- 


Description of Real Proper t y 


Annual Special 
Assessments for 
Residential Purposes 


Lot Sub. Block District Lot 


2 


38 

258 

& 

329 

$ 7.75 

4 


38 

258 

& 

329 

7.75 

1 


39-41 

258 

& 

329 

7.75 

2 


39-41 

258 

& 

329 

7.75 

3 


39-41 

258 

& 

329 

7. 75 

4 


39-41 

258 

S< 

329 

7.75 

7 Amd. 


42-44 

258 

S> 

329 

23.98 

1 

1 

70 

258 

& 

329 

13 .62 
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Construction of Street Lighting on 
both sides of South East Marine Drive 
from Duff Street to, Elliott Street 


The Collector of Taxes is hereby directed to enter in the tax 
roll against the said real property the amount of the reduced 
special assessment for the year 1978 only. The difference in 
the special annual assessment that would have been imposed on 
the said real property if it were used for industrial purposes 
and the special annual assessment to be imposed pursuant to 
this resolution shall be provided out of the general funds of 
the City. 


The following Notice of Motion was submitted by 
Alderman Bellamy and recognized by the Chair: 


MOVED by Aid. Bellamy 
SECONDED by 

THAT WHEREAS it has been five years since the citizens 
of Vancouver have had an opportunity to express their views 
on Electoral Reform; 

AND WHEREAS it has been claimed that the working of 
that plebiscite v/as not clear and since the principal concern 
is whether or not Vancouver Aldermen should be elected by wards; 

THEREFORE BE IT RESOLVED THAT a plebiscite be put to 
the voters of the City of Vancouver in November, 1978, as follows: 

"Are you in favour of introducing some form of 
the ward system for the election of Aldermen?" 


The Council recessed at 5:05 p.m., to reconvene 
"In Camera" immediately following the Special 
Council (Public Hearing) which commences at 7:30 p.m. 


The foregoing are Minutes of the Regular Council Meeting 
of July 11, 1978 , adopted by Council ah) July 25, 1978 . 


- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 


NOTICE OF MOTION 


(Notice) 
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MANAGER'S REPORT, July 7 , 1978 (WORKS: Al-1) 


WORKS & UTILITY MATTERS 


RECOMMENDATION 


1 . Watermain Installations - 1978 Capital Budget 
The City Engineer reports as follows: 

"Watermain replacements are required at the following locations 

WATERWORKS PROJECT 802 

Street From 

King Edward, south side Oak Street 

Willow Street 26th Avenue 

Swing connection at 33rd Avenue & Oak Street 

Estimated cost: $105 000 


To 

Heather Street 
28th Avenue 


WATERWORKS PROJECT 803 


King Edward, north side 
26th Avenue 
20th Avenue 


Laurel Street 
Willow Street 
Heather Street 


Ash Street 
Heather Street 
Ash Street 


Estimated cost: $ 95 000 

On a footage basis, 77% of the above installations replace old leaking steel mains. 
The remaining work consists of replacement of old cast iron pipe 

(a) to improve the supply to the Shaughnessy Hospital complex (15%) and 

(b) to remove a 'bottle neck' situation in our feed main grid (8%). 

I recommend that Projects 802 and 803 be approved for construction and that the 
required $105 000 and $95 000 respectively be appropriated from 1978 Waterworks 
Capital Account #128/7901, 'Short Notice Projects - Unappropriated'." 


The City Manager RECOMMENDS that the above recommendation of the City Engineer be 
approved. 


2 . Yards Capital Accounts 

The City Engineer reports as follows: 

"Construction of the new district works yard, replacing the 
old Kaslo-Venables Yard, is now complete. In the course of construction 
extreme difficulty was encountered in the sewer installation. The ground 
turned out to be largely wood, from the refuse pile of the old lumber mill 
which once occupied the site, and as a result the entire trench was ex- 
posed to the harbour tides. The extra work involved resulted in a sig- 
nificant over-expenditure. When all the outstanding charges are in, the 
construction accounts will be over-expended by $36,500, 

The installation of twin sewers in Manitoba and Cambie Yard 
has also been completed, and that account is under-expended by $10,100, 
These two items complete the Yards Capital projects. There is, in total, 
an over-expenditure of $26,400, 
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The City Engineer recxstmends that $26,400 be appropriated from 
Supplemental Capital to close out the Yards Capital accounts." 

The cjity Manager RECOMMENDS that the above report; of che Cicy 
Engirieer b'- appri>"ed. 


RECOMMENDATION AND CONSIDERATION 


3. Street Lighting Local Improvement Project - 48th Avenue 
from Blenheim to Balaclava Streets (Schedule 448 item 14) 


The City Engineer reports as follows : 


"A Local Improvement Project for Street Lighting on 48th Avenue (2 blocks) from 
Blenheim Street to Marine Drive was advanced by the City on the Initiative 
Principle and was defeated. A petition signed by 9 of the 16 property owners 
in the 3200 block was received requesting that the lighting project be proceeded 
with on 48th Avenue from Blenheim Street to Balaclava Street only (1 block) . 

At the meeting following the Court of Revision on May 18, 1978, Council resolved 
that the project in the 3100 block not be proceeded with and that the City 
Engineer canvass the residents of 3200 block West 48th Avenue and report results 
to Council. 


I have to report that 16 of the 17 assessable property owners in the 3200 block have 
replied, nine (53%) favor the installation of street lighting, and seven (41%) 
do not. 


Since the majority of owners favoring the project is small, I recommend 

(a) that the project for lighting the 3200 block not be proceeded with this 
year and 

(b) instead of waiting the usual five years, that a project for lighting only 
the 3200 block west 48th Avenue be advanced again on the Initiative 
Principle with next year's program." 

The City Manager RECOMMENDS (a) above and submits (b) for CONSIDERATION. 

FOR COUNCIL ACTION SR PAGE(S) . Jjaio-l 
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MOTIONS (cont'd ) 

2. Closing and Stopping Up (Portion of 
Powell Street and the lane south of 
Powell Street, west of Campbell Avenue) 

MOVED by Aid. Calder, 
SECONDED by Aid. Rankin, 

THAT WHEREAS the City of Vancouver is the owner of all the 
streets and lanes lying within the limits of the City of Vancouver; 

AND WHEREAS the City of Vancouver and the owner of portions of 
Lots 13, 14 and 15, Block 50, District Lot 181, have agreed to an 
exchange of lands to provide for a road diversion through said 
Block 50; 

THEREFORE BE IT RESOLVED that all that portion of lane 
dedicated by the deposit of Plan 196 in Block 50, District Lot 181, 
Group 1, New Westminster District, Plan 196 described as follows: 

Commencing at the south west corner of Lot 16, said 
Block 50; 

Thence S 88° 21' 44" E. 125 feet more or less, following in 
the southerly limit of Lots 16 to 20, said Block 50 to the 
south east corner of said Block 20; 

Thence S 1° 36 ♦ 16" W. 20 feet, more or less, to the north 
east corner of Lot 21, said Block 50; 

Thence N 88° 21' 44" W 150 feet, more or less, following in 
the northerly limit of Lots 21 to 26, said Block 50, to the 
north west corner of said Lot 26; 

Thence N 1° 38' 16" E. 10 feet following in the production 
northerly of the westerly limit of said Lot 26; 

Thence S 88° 21' 44" E. 25 feet, more or less to intersection 
with the southerly production of the westerly limit of said 
Lot 16 at a point 10 feet southerly from the south west corner 
of said Lot 16; 

Thence N 1° 38' 16" E. 10 feet to the point of commencement; 
the same as shown outlined red on a plan prepared by A. Burhoe, 
B.C.L.S. dated the 27th day of April, 1970 and marginally 
numbered LF 5298, a print of which is annexed hereto, be 
closed, stopped up and title taken thereto; 

AND BE IT FURTHER RESOLVED that all that portion of Lots 13, 
14, 15 and 16 shown outlined red on reference plan 3144 established 
for road, said Block 50, be closed and stopped up; and 

BE IT FURTHER RESOLVED that the said closed portions of 
street and lane be subdivided with the abutting property. 

- CARRIED 

3. Leave of Absence: 
Alderman Bird 

MOVED by Aid. Wilson, 
SECONDED by Aid. Sweeney, 

THAT Alderman Bird be granted leave of absence for the period 
December 16, 1970 to January 5, 1971, inclusive. 

- CARRIED 

4. Leave of Absence: 
His Worship the Mayor 

MOVED by Aid. Wilson, 
SECONDED by Aid. Adams, 

THAT leave of absence be granted His Worship the Mayor from 

December 15th to 31st, 1970. 

- CARRIED 



Manager's Report, July 7, 1978 


(BUILDING: A-4 - 1) 


BUILDING AND PLANNING MATTERS 


RECOMMENDATION : 

1- Statutory Declarations - Hardship Cases 
The Director of Legal Services reports as follows: 


"When dealing with hardship cases for additional suites in 
residences, it is Council's policy to require the applicant 
seeking authority to retain the suite, to swear a statutory 
declaration dealing with their financial resources so that 
Council can pass judgment on whether or not there is, in 
fact, a case of financial hardship. 

Until my department undertook by-law prosecutions, the members 
of the department completed the form for the deponent. How- 
ever, now that we have a by-law prosecutor, I consider it 
legally improper for us to do this, and we are requiring 
these people to go to outside lawyers or Notaries Public. 

Section 53 of the Evidence Act allows the Lieutenant-Governor 
in Council to appoint Commissioners for taking affidavits. 
Conditions may also be attached to the appointment. The most 
common being that such authority applies only for exercise of 
the persons duties, and only for so long as he holds the position 

I would recommend that an application be made to the Attorney- 
General for the appointment of two persons in the Permits and 
License Department who would be able to complete the Statutory 
Declaration form in these hardship cases. Such persons to be 
named by the Acting Director of Permits and Licenses and myself, 
and the appointments to be exercised only while they hold their 
positions in the department. " 

The City Manaaer RECOMMENDS the foregoing recommendation of the 
Director of Legal Services be approved. 


INFORMATION 

2 . Proposed Apartment Building for 1556/68/74 West 12th Avenue 
The Director of Planning and the Director of Social Planning report as follows: 

'This report deals with a Development Permit Application to construct 
a new apartment building at the above noted site, in the 1500 block. 
West 12th Avenue. The development would result in the demolition of 
existing dwellings. 

Council would recall, on April 18th, 1978, considering a Community 
Services Committee report and hearing a delegation from a spokesman 
for Landmark Projects (the apartment developers) and from the tenant of 
one of the existing buildings, Ms. J. Ross. Ms. Ross was objecting to 
being given notice to vacate her dwelling unit. Council's resolution 
included the following: 

"...the Director of Planning, together with a representative of 
the Social Planning Department, be requested to negotiate with 
the applicant, while this Development Permit Application is being 
processed, and endeavour to satisfactorily relocate the persons 
involved, including appropriate compensation to tenant Ms. Ross, 
and that a report on such negotiation be brought back to Council 
within one month..." 


Cont ' d . 


Manager * r S^porfcr iJ^i34r"^# 1978 (BOItDW: - aj 

glaas# 2 .Cont'd. 


The Development Permit subsequently met all the requirements of the 
Zoning and Development By-Law and was Issued on May 2nd, 1978. 

On May 23rd, 1978, Landmark Projects Corporation Ltd. submitted a 
letter (Appendix A) which states: 

"Landmark has revised its construction schedule and presently has 
no plans to develop the above site within the near future, and 
consequently has advised the tenants that we do not expect to give 
Notice to Vacate within 1978. 

If these plans should change, we will advise the tenants accord- 
ingly. . ." 

No Building Permit application for the construction of the building has 
been applied for. 

Since Landmark do not intend to demolish the buildings or relocate the 
tenants at this time, it is suggested that it is not necessary to nego- 
tiate at this time. Should a Building Permit be applied for or should 
Landmark advise that they wish to proceed in the future, the situation 
regarding the relocation of the tenants would be investigated and Council 
advised.' 

The City Manager submits the foregoing report for the INFORMATION of City Council. 


RECOMMENDATION 

3. Street Names - Private Roads Within Arbutus Village and 
Champlain Heights 

The city Clerk on behalf of the Street Naming Committee 
reports as follows: 

" Arbutus Village - Phase III 

At its meeting on June 21, 1978 the Street Naming Committee 
considered the following names for the private roads within 
Phase III Arbutus Village submitted by Narod Developments Ltd. 

-Briar Lane 
-Parkway 

-Springtree prive 

After discussion the Committee agreed to the private roads 
(Appendix 1) being named: 

-Briar Avenue 
-Parkway Avenue 
-Springtree Drive 


Enclave 16 - Champlain Heights 

The Committee considered several names for the private streets 
within this enclave from Community Builders, only two of which 
were acceptable. The Committee suggested that the developers 
submit further names. 

The Committee, however, suggested that the private circular road 
within the enclave be named 'Voyageur Drive' (Appendix 2) 

The developer has been informed of the Commit f^e's suggestion and 
is in agreement with the name chosen. 


Cont'd. . , 
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Enclave 18 - champlain Heights 

On June 21, 1978 the Committee suggested that the private roads 
within Enclave 18 (Appendix 3) be designated: 


Mr. Y. Adatia, President of La Petite Maison Co-operative appeared 
before the Committee on July 4, 1978 to appeal the decision to 
have four names. Mr. Adatia advised that the co-operative would 
prefer to have the address being the corresponding hundred block 
of Matheson Crescent or alternatively one street name within the 
enclave. The Co-operative will be numbering the units consecutively 
from 1 to 66 . 

After considerable discussion the Committee recommended that the 
private road system within Enclave 18 be designated Talon Square. 
The developer would be requested to place signs, acceptable to 
the Acting Director of Permits and Licenses, at both entrances/ 
exits on Matheson Crescent providing directional information to 
the units located on Talon Square . The co-operative is agreeable 
to this proposal. 

Recommendation 

The Street Naming Committee recommends that the following names 
of private roads within Arbutus Village and Champlain Heights be 
approved : 


Further that the City Engineer be instructed to amend the Official 
Street Name map accordingly." 

The City Manager RECOMMENDS that the recommendations of the Street 
Naming Committee be approved . 


- Maison Street 

- La Petite Street 


- Talon Avenue 

- vToliet Avenue 


Briar Avenue 


Parkway Avenue ) Arbutus Village Phase III 
Springtree Drive ) 


Voyageur Drive - Enclave 16 Champlain Heights 
Talon Square - Enclave 18 Champlain Heights 
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MANAGER'S REPORT, July 7 , 1978 (FIRE: A-6 - 1) 


FIRE AND TRAFFIC MATTERS 

RECOMMENDATION 
1 . Transit Levy 

The Development Consultant reports as follows: 
" Purpose 

The False Creek Co-operative Housing Association (170 units in 2 
enclaves/ Phase 1, Area 6, False Creek) have written the City 
saying they want the Transit Levy cancelled retroactive to 1st 
January, 1978. They have not paid the levy since 31st December/ 
1977 and currently owe the City $5/265.00. 

The Director of Finance, following consultation with the Director 
of Legal Services and the False Creek Development Consultant, has 
advised the Co-operative that the matter is being referred to Council 
with a recommendation that the City institute legal proceedings to 
collect the amount owed by the Co-operative. 

The purpose of this report is to outline the reasons for and status 
of the Transit Levy, and to recommend that the enforcement action 
be approved. 

Background 

Transportation policy for False Creek, approved by Council, is to 
de-emphasize the number and use of automobiles, and to provide an 
attractive transit service. 

Approximately one third fewer car spaces were, therefore, required 
for both residents and visitors than in a normal development of this 
kind, and B.C. Hydro were requested to institute a frequent and con- 
venient bus service right into the development. 

B.C. Hydro were, and are, most co-operative regarding the special 
service. However, they correctly pointed out that there already is 
transit service on Cambie, on Broadway and on Granville, which gives 
False Creek as good a standard of service as is policy throughout 
Greater Vancouver. In order to get the special service right into 
the development, we worked out the principle of the Transit Levy, 
whereby all residents and tenants in False Creek would pay a surchage 
of $5.00 per month or $5.00 per 1000 sq. ft. of commercial space, 
plus normal fares, and B.C. Hydro would operate a 15 minute rush 
hour service and 30 minute non-rush hour service into both the Heather 
and Spruce neighbourhoods, with a direct routing both to Granville 
and Cordova and to transfer connections at Broadway, starting the 
first day residents moved in to False Creek. 

The principle of the Transit Levy was written into all ground leases 
("a fair and equitable portion of any and all costs of such additional 
public transport") , discussed with all sponsors and explained at all 
meetings of future residents. The formula was approved by the False 
Creek Interim Residents' Council with some reluctance in July, 1976. 
Service started when the first resident moved in, 26th November, 1976. 

Currently the Transit Levies for Phase 1 to date total approximately 
$4,000 per month. The City collects the Transit Levies, and pays the 
proceeds less a collection fee of 3% to B.C. Hydro. It should be noted 
that the City remits to B.C. Hydro the amounts billed as opposed to 
the amounts actually collected in the anticipation that all amounts billed will 
eventually be paid. 


"To protect the residents we requested and obtained an understanding 
that the Transit Levy would not exceed $5 . 00/month/dwelling and $5.00/ 
month/1000 sq.ft. commercial space for a period not exceeding 3 years, 
and that the riding and revenues would be reviewed annually, so that 
if rider ship built up sufficiently, the Transit Levy could be reduced 
or eliminated. 

A complicating factor is that the False Creek bus also services the 
Seabus. Although this enabled the service to be set at 15 minutes 
in the rush hour, it makes an economic analysis of the cost/benefit 
to False Creek residents more difficult, because the routes are 
somewhat longer and a portion of the fare box receipts relate to 
riders who are travelling only within the downtown area. 

The first annual review of the Transit Levy was made in October, 1977. 
Riders originating from False Creek had not reached the predicted 
level, nor had the occupancy of the residential and commercial units. 
Revenue was, therefore, substantially below the level whereby the 
Transit Levy could be reduced. 

Another review, this time including an Origin-Destination survey 
and a routing study, is underway now, and although the results are 
not complete, it is apparent that the rider ship is still not up to 
expectations, and a new routing is not the answer. 

The next annual review will be in the Fall of 1978 when most of the 
residential and commercial units should be occupied. 

Parking and Auto Use vs Transit Service 

We are finding it difficult to hold the demand for car parking down 
to the levels we had hoped for. 

If the Transit Service were removed, this would put pressure on the 
residents to provide additional parking. 

CMHC at the senior Ottawa level has stated that they will not fund 
additional parking for the non-profit housing, in fact they believe 
there is already too much parking in Phase 1 and would like to see 
a reduction in parking for Phase 2. 

To the extent that a special high quality Transit Service has reduced 
the need for cars, residents are saved the high cost of extra under- 
ground parking which would have cost $5,000 per stall or more. 

The Development Consultant believes the transit service must be con- 
tinued if we are to keep the demand for extra parking within reason- 
able demands. Furthermore, B.C. Hydro have been most co-operative 
in working out an innovative solution to a difficult transportation 
problem, and should not now be unduly pressured into continuing the 
service without the Transit Levy. 

False Creek Co-operative-Attitude Toward Transit Levy 

The False Creek Co-operative have written to the Director of Finance 
stating that its membership consider the Transit Levy to be discrimi- 
natory and inequitable, that the service should be paid for equally 
by all users or by all residents of the larger area served by the 
Public Utility, and that the Transit Levy be cancelled retroactive to 
31st December, 1977. 
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" The Director of Finance has advised the Co-operative that he is seeking 
Council direction to take the necessary remedies under the ground lease 
to recover the amount due the City. The amount outstanding as at 30th 
June, 1978 is $5,265. 

All other groups in False Creek are continuing to make their payments, 
except the Physically Handicapped who are exempt. 

Alternatives 

1. Enforce the Transit Levy. 

2. Discontinue the Transit Levy for all properties in the Area 6 
Development effective December 31, 1977, as per the Co-operative's 
request and have the City pay the Transit Levy. This would cost 
the City $20,500 for the refund of levies billed to date plus in 
excess of $4,000 per month for the duration of the subsidy program. 
The source of funds for the 1978 costs of approximately $40,500 
would be the Contingency Reserve. 

3. Discontinue the Transit Levy for all of the properties in the Area 
6 Development effective July 31, 1978, and have the City pay the 
Transit Levy. This would cost the City in excess of $4,000 per 
month for the duration of the subsidy program. The source of 
funds for the 1978 costs of approximately $20,000 would be the 
Contingency Reserve. 

4. Discontinue the Transit Levy effective July 31, 1978 and discontinue 
payments to B.C. Hydro recognizing that B.C. Hydro may then discon- 
tinue the service. 

Recommendations 

The False Creek Development Consultant, the Director of Finance and 
the Director of Legal Services recommend that: 

A. The Director of Legal Services and the Director of Finance be 
authorized to take the necessary remedies under the ground leases 
to recover the Transit Levy due the City. 

B. The False Creek Development Consultant, Director of Finance and 
City Engineer, continue monitoring the results with B.C. Hydro 
Transit Division with a view to maintaining the service and 
reducing or eliminating the Transit Levy at the earliest possible 
date. " 


The City Manager RECOMMENDS that the above recommendations be approved. 


FOR COUNCfl ACTION SEE PAGEfS) ., H V 
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MANAGER'S REPORT, JULY 1, 1978 (FINANCE: A7-1) 


FINANCE MATTERS 


RECOMMENDATION 


Date 


May ] 


IQ 
12 
li 

If 

2- 

3], 


1 . I nvestment Matters (Various Funds) May 1978 

The Director of Finance reports as follows: 
"(a) Security Transactions during the month of May 1978. 
(b) Summary of Securities held by the General and Capital Accounts, 

(a) SECURITY TRANSACTIONS DURING THE MONTH OF MAY 1978 


GENERAL AND CAPITAL ACCOUNT TRANSACTIONS (PURCHASES) 


Type of Security 


Maturity 
Date 


Maturity 
Value 


Chartered Bank Deppsit Receipts and Government Notes 


Bank of Montreal Aug. 1/78 

Bank of Montreal Aug. 15/78 

Bank of Montreal Sept. 1/78 

Bank of British Columbia May 8/78 

Mercantile Bank of Canada, 

B.C. Hydro 5 Power 

Authority May 4/78 

Toronto Dominion Bank May 12/78 

Toronto Dominion Bank May 17/78 

Vancouver City Savings 

Credit Union May 18/78 

Vancouver City Savings 

Credit Union May 31/78 

Vancouver City Savings 

Credit Union Aug. 1/78 

Vancouver City Savings 

Credit Union June 1/78 


$ 3,052,761.61+ 
1,535,585.52 
1,541,819.59 
500,000.00 


Cost 


$ 3,000,000.00 
1,500,000.00 
1,500,000.00 
499,548.35 


500,000.00 
500,000.00 
500,000.00 

2,000,000.00 

1,500,000.00 

500,000.00 

2,000,000.00 

$14,154,395.52 $13,999,548.35 


500,105.15 
500,184.93 
500,445.21 

2,000,904.11 

1,504,193.84 

507,815.07 

2,000,479.45 


Term Annual 
Days Yield % 


92 
105 
121 
5 


1 
2 
5 

2 
13 
70 

1 


8.30 
8.27 
8.41 
5.50 


7.75 
5.75 
5.50 

8.25 

7.85 

8.15 

8.75 


Date 


May 


i:: 

2i\ 


SINKING FUND TRANSACTIONS (PURCHASES) 


Type of Security 


Debentures 


Maturity 
Date 


City of Vancouver 8.75% Sept. 30/88 
City of Vancouver 5.00% June 15/80 
City of Vancouver 6.25% Apr. 15/80 
City of Vancouver 5.25% Apr. 15/80 


Maturity 
Value 


$US 250,000.00 
CAN 5,000.00 
CAN 3,000.00 
CAN 2,000.00 

$CAN 10,000.00 
$US 250,000.00 


Price 


Cost 


Term Yield 
Yrs/Mos. % 


100.00 $US 250,000.00 10/4 8.75 

94.70 CAN 4,735.00 2/1 8.80 

94.35 CAN 2,830.50 1/11 9.35 

95.75 CAN 1,915.00 1/11 8.75 

$CAN 9,480.50 
$US 250,000.00 


/a 
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Maturity Maturity Term Annual 

Type of Security Date Value Cost Days Yield % 

Chartered Bank Deposit Receipts and Govemment Notes 

Canadian Imperial Bank 

of Commerce Aug. 31/78 $CAN 2,981,422.47 $CAN 2,900,000.00 122 8.40 
Vancouver City Savings 

Credit Union Aug. 31/78 CAN 1,024,020.55 CAN 1,000,000.00 105 8.35 


CAN 

4,005,443. 

02 

CAN 

3,900,000.00 

$CAN 
$US 

4,015,443. 
250,000. 

02 
00 

$CAN 
$US 

3,909,480.50 
250,000.00 



(b) SUMMARY OF SECURITIES HELD BY THE GENERAL AND CAPITAL 
ACCOUNTS ONLY - AS AT MAY 31, 1978. 

Type of Security Par or Maturity Value Cash or Book Value 

Short Term 

Chartered Bank Deposit 

Receipts and Government Notes $49,622,797.28 $48,316,841.20" 


The Director of Finance recommends that the above transactions be approved. " 

The City Manager RECOMMENDS that the foregoing recx3rmenc3ation of the Director of 
Finance be approved. 

^ . Vancouver Art Gallery 

The City Architect reports as follows: 

"On March 7, 1978, City Council considered a report of the Standing 
Committee on Finance and Administration on the Vancouver Art Gallery and 
approved in principle the renovation of the present Provincial Courts 
Buildings at a cost of Sll Million for a new Art Gallery, and retained 
Arthur Erickson, Architect, for the project. 

Funds in the amount of $2.6 Million from the Downtown Improvement 
Reserve and the proceeds of the sale of the present Art Gallery Building 
and site were allocated as the City contribution towards the total cost, 
the remainder being the responsibility of the Art Gallery to raise. 

Council passed the following resolution in respect of the fund 
raising : 

'(d) That the Art Gallery be requested to report to the Committee 
by July 1, 1978 on commitments received towards their fund 
raising efforts to permit Council to make a final decision 
at that time. ' 

The Art Gallery reports that because of political Implications 
associated with a possible general election call, and the shortage of time, 
it is not possible to have a response from the various levels of Government 
and other organizations to the fund-raising requests until approximately mid- 
October. 

It was noted in the report that since renovation costs were not certain 
and the fund raising proposal seemed optimistic, a decision to proceed with 
the project would have to be reconsidered if either the costs exceeded the 
estimates given or the fund raising did not come up to expectations. 
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In order to confirm the estimated renovation costs it was recomraended that 
Contractors be invited to bid a guaranteed maximum (upset) price for the proiect 
on preliminary design drawings and specifications. The successful contractor 
would then provide cost information and advice on construction techniques during 
the detail design phase to ensure the project remains on budget. By these means, 
it was hoped to establish the maximum construction costs with a relatively small 
commitment in detail design time and Architectural fees , and Council authorized 
the City Architect to call for such tenders at a cost of $60,000 in fees. 

Preliminary design work by the Architects in the last few months has 
shown that it is very difficult to determine the nature and extent of some 
of the renovation work since there are options that can be exercised, each 
with implications for either the project cost or the program. It is now 
clear that to be able to call upon the experience and estimating capacity 
of a suitably qualified contractor during the preliminary design stage to 
assess and confirm the costs of alternative design or construction solutions 
is essential, if the initial design is to be within the budget cost. 
Accordingly, it is recommended that a contractor be selected to assist with 
the preliminary design. 

It is recommended that the selection of this contractor be made from 
a short list of suitably qualified companies who would be invited to submit 
a proposal indicating the fees they would require and that the selection of 
the contractor be made on the basis of experience, qualifications and 
resources, and not necessarily solely on the lowest quoted fees. 

Following discussions with the Architects it has been generally agreed 
that the following five firms would be suitable: 

Stevenson Construction Co. Ltd. 
H. Haebler Co. Ltd. 
Halse-Martin Construction Co. Ltd. 
Tumbull & Gale Construction Co. Ltd. 
Van Construction Division of Van Vliet 
Construction Co. Ltd. 

At present it is proposed that the fees will form part of the total project 
cost and will be payable when Council confirms that the project will proceed 
and the total funding arrangements are known. If however, the project is 
abandoned, funds for payment of these fees may be required. The extent of this 
commitment will be known when the proposals are received from the Contractors. 

It is recommended that: 

(a) The City Architect be authorized to request proposals from the five 
contracting firms as noted in the body of the report. The results of 
the proposal call to be reported to Council in order that one Contractor 
can be appointed to assist the design team during the preliminary design 
phase. 

(b) That the reporting of an upset price and fund-raising progress be 
delayed until mid-October." 

The City Manager RECOMMENDS the foregoing recommendations of the City 
Architect be approved. 

RECOMMENDATION AND CONSIDERATION 

3. Revisions to Plumbing By-law No. 4068 - 
Fees for Building Sewer Extension 

The City Engineer reports as follows: 

"The fees for sewer connections set forth in Sections 1.4.16 (2 & 3) and 1.4.20 
of the Plumbing By-law were last amended in February 1976. Since that time the 
cost of installing these building sewer extensions has increased for the follow- 
ing reasons: 
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(a) increased labour costs and equipment rental rates. 

(b) significantly increased material costs. 

(c) increased cost of spoil disposal. 

(d) an increasing percentage of work involves streets with curb and gutter and 
permanent pavements with resultant increasing costs for excavation, back- 
filling and surface restoration. 

(e) an increasing number of underground utilities resulting in more difficult 
working conditions and slower progress. 

The following tabulation summarizes current fees and recommended fees: 

Item Current Fee Proposed Fee 


One 

and two family dwelling sewer extension 

$ 

1 

200 

$ 

1 

250 

Building sewer extensions other than one or 
two family dwelling: 







(a) 

4-inch diameter 


1 

300 


1 

550 

(b) 

6-inch diameter 


1 

700 


2 

050 

(c) 

8-inch diameter 


2 

300 


2 

750 

(d) 

10-inch diameter 


2 

800 


3 

350 

(e) 

12-inch diameter 


3 

200 


3 

850 

(f) 

15-inch diameter 


3 

500 


4 

250 

(g) 

manhole installation in conjunction with 
a building sewer extension 



950 


1 

150 

(h) 

connections greater than 15-inch diameter 


3 

500 min. 


4 

250 

New 

hub or wye on twin sewer 

$ 


600 

$ 


750 

New 

hub or wye on single sewer 



200 



250 


The proposed fees for one and two family dwellings are in accordance with the 
City's long standing policy of establishing the fee below cost for these 
connections . 

Since December 1968, there have been connection fee increases in June 1970, 
August 1972, February 1975 and February 1976. The increase in fees from December 
1968 up to August 1978 (9 years 8 months) represents an annual increase of 
approximately 15% (including the fees proposed in this report) . The proposed 
fees represent an increase over the last fee increase in February 1976 (2 years 
5 months ago) of approximately 20% (approximately 7ls% per annum) . 

Section 1.4.16 (2) of the Plumbing By-law states that where a house has been 
connected to a septic tank and the owner arranges for connection to a new sewer 
installation within 12 months of being notified that a sewer is available the fee 
payable for such a connection is $150. This fee was established in 1961 and was 
the same as the normal one/two family connection fee at that time. It is not 
considered appropriate to revise the fee up to the now recommended fee for a 
one/two family dwelling ($1250) because in converting from septic tank to a normal 
sewer system the homeowner will be faced with certain costs in connecting from 
the septic tank system and bringing sewers to the property line. However, some 
increase in the fee could be considered appropriate in light of the current cost 
of sewer connections. Accordingly, it is suggested that this fee be established 
at 50% ($625) of the fee for a one/two family connection. This item is put 
forward for Council's consideration. 
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Regular Council, December 15, 1970 

MOTIONS (cont'd ) 

5. Monday, December 28, 1970 
Holiday 


MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT the following employees under the direct control of 
City Council be granted a day off on Monday, December 28, 1970: 

Staff covered by the Collective Agreement between 
the City and the Municipal & Regional Employees' 
Union 

Foremen 

Nurses 

Electrical Inspectors 
Stage Hands 

Staff covered by the Collective Agreement between 
the City and the Vancouver Civic Employees' Union 

FURTHER THAT granting the employees a day off on December 28, 
1970, is not considered to be replacing a statutory holiday; 

AND FURTHER THAT any employees who may be required to work 
on December 28, 1970, will not be paid at overtime rates as set 
out in the respective Agreements between the employees and the 
City, since such employees will be regarded as working a normal 
day and will be granted time off on the basis of actual hours 
worked; such work to be performed at the discretion of the 
appropriate Department Head; 

AND FURTHER THAT aforementioned employees on vacation or 
continuing their sick leave on December 28, 1970, will not be 
considered as absent on this date; 

AND FURTHER THAT the employees of the Vancouver Police 
Commission, other than the uniformed Branch, and the employees 
of the Vancouver Board of Parks and Public Recreation be granted 
a day off on Monday, December 28, 1970, under the same terms as 
other employees covered by this resolution, subject to the 
approval of the Vancouver Police Commission and the Vancouver 
Board of Parks and Public Recreation; 

AND FURTHER THAT civic offices and yards will be closed to 
the public all day on Monday, December 28, 1970. 

- CARRIED 

ENQUIRIES AND OTHER MATTERS 

Alderman Wilson - advised he had been in communication 

Citizens Committee on with the Chairman of the Town Planning 

Transportation Commission on the matter of the setting 

up of a citizens' committee, particu- 
larly with respect to transportation 
problems, and the question would be on 
the agenda of the meeting of the 
Standing Committee on Transportation 
to be held December 17th. 
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Alderman Bird - enquired when the street lighting pro- 

Street Lighting: Kerr gram for Kerr Road, south of 54th 

Road south of 54th Avenue Avenue would be carried out. 


Commissioner Ryan stated it was in the 
1971 program. 
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The City Engineer recOKimends that: 

A. Changes to Sections 1.4.16 (2 & 3) and 1.4.20 of the Plumbing By-law No. 4068 
be approved in principle as follows: 


- 1.4. 

16 

(2) 


for 

$1 

200 

substitute 

$1 

250 

- 1.4 

16 

(3) 

(a) 

for 

1 

300 

substitute 

1 

550 




(b) 

for 

1 

700 

substitute 

2 

050 




(c) 

for 

2 

300 

substitute 

2 

750 




(d) 

for 

2 

800 

substitute 

3 

350 




(e) 

for 

3 

200 

substitute 

3 

850 




(f) 

for 

3 

500 

substitute 

4 

250 




(g) 

for 


950 

substitute 

1 

150 




(h) 

for 

3 

500 

substitute 

4 

250 

- 1.4. 

20 


(a) 

for 

$ 

600 

substitute 

$ 

750 




(b) 

for 


200 

substitute 


250 


B. The Director of Legal Services be instructed to prepare the necessary amend- 
ments to the Plumbing By-law. 

C. The effective date of these By-law Revisions be August 21, 1978. 

D. Council consider increasing from $150 to $625 the fee payable where the 
building (house) has been connected to a septic tank and the owner arranges 
for a connection to a new sewer installation within 12 months of notification 
that the new sewer installation has been completed. If Council amends this 
fee the Director of Legal Services should be instructed to prepare the 
necessary amendment to Section 1.4.16 (2) of the Plumbing By-law." 

The City Manager RECOMMENDS that recommendations A, B and C of the 
City Engineer's report be approved and submits recommendation D for 
Council's CONSIDERATION. 


FOR COUKCIL AQIOM SEE PAGE(S). ^ 
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Report, July 7, 1978 


(Personnel: A8-1) 


PERSONNEL MATTERS 


RECOMMENDATION 

1 . Chief License Inspector 

The City Manager reports as follows : 

On May 23, 1978 the City Manager assigned to Ken Armstrong the 
title and duties of Chief License Inspector previously held by 
Dr. Bryson. His powers under the Charter include the granting 
and the suimnary suspension of all types of licenses. 

After some experience with this arrangement, both Mr. Hebert, 
Acting Director of Permits and Licenses, and Mr. Armstrong now 
recommend a change to ensure that the statutory duties of the 
position can be exercised at all times, even while one of them 
is on vacation. 

I RECOMMEND that, effective July 12: 


a) the Acting Director of Permits and Licenses 
be appointed Chief License Inspector 

b) Mr. K. D. Armstrong be appointed Deputy 
Chief License Inspector, with authority to 
carry out all the duties of the Chief 
License Inspector when the latter is 
absent . 
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MANAGER'S REPORT, JULY 7, 1978 (PROPERTIES: A9 - 1) 


PROPERTY MATTERS 


RECOMMENDATION 

1. Rental Review - 270 Terminal Avenue 
Pontile Corporation Limited 


The Supervisor of Properties reports as follows: 

"City Council on December 19, 1967 approved a lease to 
Pontile Corporation Limited of 270 Terminal Avenue for 
a period of twenty years, with a rental review every 
five years. 

Following negotiations, the lessee has agreed to a 
rental increase from $1,625.00 per month plus taxes, 
to $2,315.00 per month plus taxes, commencing January 
1, 1978. All other lease terms and conditions to remain 
the same . 

Therefore it is recommended that effective January 1, 
1978, the rental be increased to $2,315.00 per month." 

The City Manager RECOMMENDS that the foregoing recommendation 
of the Supervisor of Properties be approved. 


2 . Consent to Mortgage of Lease - 
Beach House Restaurant 


The Supervisor of Properties reports as follows: 

"Mozart Catering Ltd. leases the Sports Tearoom (Beach 
House Restaurant) , in Stanley Park, from the City of 
Vancouver for a period of five years commencing 
February 1, 1977, and ending January 31, 1982. 

Application has been received from the lawyers acting 
on behalf of Mozart Catering Ltd. for consent to 
mortgage said Lease by way of sublease. (Mozart 
Catering Ltd. have raised financing by way of a mort- 
gage to the Federal Business Development Bank, who have 
taken a debenture along with the mortgage of the Lease 
between Mozart Catering Ltd. and the City of Vancouver). 

It is recommended that the City consent to mortgage of 
this Lease subject to the documents being to the satis- 
faction of the Director of Legal Services." 

The City Manager RECOMMENDS that the foregoing rGcommendation of 
the Supervisor of Properties be approved. 

3 . city-owned Lot to be conveyed to adjacent owner - 
North Side of 49th Avenue between Fraser and 
St. George Streets 

The Supervisor of Properties reports as follows :- 

"The pTOperty legally described as Lot 26 except East % feet, Blocks 
k - 6, D.L. 6k9f Plan. 2236 situated on the north side of 14.9'th Avenue 
between Fraser and St. George Streets was acquired by the City by 
Tax Sale in 19U3 at a cost of $20. Sk' 

This property has been reserved from sale because of a suspected survey 
fault in the block. Although various plajis showed the width of this 
property to be approximately, i+.U feet., it remained to be detennined 
by survey as to whether or not this property existed on the ground. 
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The matter has now been resolved by the City Surveyor who has conducted 
the necessary survey. 

The City Surveyor advises that the City lot is virtmlly non-existant 
with a width of 0.10 feet on U9th Avenue and 0.02 feet at the lane. 
To resolve and clear up the survey fault, he has recommended that the 
City convey the City property to the owner of East 2>h feet of Lot 26 
Blocks D.L. 6l\.3 for consolidation. 

Following discussions, the sons, acting for their mother who owns the 
East 3U feet of Lot 26 have advised that she will co-operate with the 
City on the basis that the conveyance and related work will be completed 
at no cost to her. 

It is noted that there is a local improvement charge levied against the 
City property. Prior to conveyance of this property, this charge should 
be commuted at a cost of $21.59- 

Recommended that City-owned Lot 26 except East 3U feet Blocks 
i|.-6, D.L. 614.9 be conveyed at no cost to the owner of East 3U feet of Lot 
26, Block I4-6, D.L. SUS for consolidation into one site and that the 
local improvement charge presently levied against the City be commuted, 
the cost to be charged to account code #7090/91+2. " 

The City Manager RECOMMENDS that the foregoing recommendation 
of the Supervisor of Properties be approved. 

4. Acquisition of School Site at 
13th Avenue and Victoria Drive 
Boat Day Care Centre Property 

The Supervisor of Properties reports as follows: 

"On May 30, 1978 City Council approved the recommendations 
of the Standing Committee on Community Services report 
dated May 18, 197 8 which recommended: 

'A THAT the Supervisor of Properties 

negotiate with the Vancouver School 
Board to acquire the three properties 
upon which the Boat Daycare Centre 
is situated at 2948 Victoria Drive, 
with report to City Council. 

B THAT it be recommended to the Property 
Endowment Fund Board that the three 
properties be acquired with Property 
Endowment Fund monies, on the basis 
that they appear to be a reasonable 
investment. ' 

The School Board made an offer to return the lots 
to the City for the price paid in February 1975 of 
$31,400.00 plus interest at 7%. Accordingly, 
agreement has been reached with the School Board 
that the purchase price as at May 31, 1978 for the above 
three lots will be $48,281.06 with interest payable by 
the City at the rate of $9.04 per diem from June 1st, 
1978 . 
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Clause No., 4 continued ; 

As this price is considered to be advantageous to the 
City, the Supervisor of Properties recommends that 
Lots 9 to 11 of A, Block 168, D.L. 264, be purchased 
from the School Board for the sum of $48,281.06 plus 
$9.04 per diem until the account is paid. The Property 
Endowment Fund Board has agreed to purchase this property, and 
it is recommended that funds be provided from P.E.F. 
account 5927/9820." 

The City Manager RECOMMENDS that the foregoing recommendation 
of the Supervisor of Properties be approved. 


5 . Sale of Various City-owned Properties 


The Supervisor of Properties reports as follows: 

" On the instructions of City Council for Item 1 following, 
and under the authority of the Property Endowment Fund 
Board with respect to Items 2 and 3 following, tenders were 
called for the purchase of the described properties on 
June 6, 1978 and were opened in public on June 26, 1978 
at 9:30 A.M. 

After considering all offers received, it is recommended 
that the following offers to purchase, being in each case 
the highest offer received and representative of current 
market values, be accepted and approved under the terms 
and conditions set down by Council. 

a) Site at the South-east Corner of 12th Avenue and 

St. Catherines Street, composed of Lots 1, 2 and 3, 
Subdivision A, Block 173, D.L. 264A, Plans 501 and 
1771 - Zoned RT-2 (Two family dwelling district) 

NAME APPROX. SIZE SALE PRICE CONDITIONS 


Paragon 

Homes 

Ltd. 


Lot 1: 33' X 
122' 


$38,700.00 
on City terms, 


Bulkhead 
agreement 
required - 
lot below 
street 
level. 


Lot 2: 33' X 
122' 


$38,600.00 

on City terms, 


Lot 3: 33' X 
122' 


$38,600.00 
on City terms. 


b) South half of Lot 33, Block 9, D.L. 320, Plan 3720 

- East side Crown Street North of 46th Avenue 

- Zoned RS-1 


NAME 


APPROX. SIZE 


SALE PRICE 


CONDITIONS 


Aaron and 

Molly 

Tenenbaum 


33' X 123' 


$51,100.00 
Cash 


Bulkhead 
agreement 
required 
- lot above 
street level, 
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c) Lot A of 8 3 to 85; and Lot A of 8 6 to 8 8; both in 
Block 172, D.L. 264A, Plans 1313, 4094 and 1771 

- West side of Clark Drive South of 14th Avenue 

- Zoned RT-2 (Two family dwelling district) 


NAME 

Paragon 
Homes Ltd. 


APPROX. SIZE 

Lot A of 8 3 
to 85: 26' X 
122" 


SALE PRICE 

$25,450.00 

on City terms, 


CONDITIONS 

Bulkhead 
agreement 
required- 
both lots 
above 

street level, 


NAME APPROX. SIZE SALE PRICE CONDITIONS 

Lot A of 86 $25,350.00 

to 88: 25' X on City terms ' 
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The City Manager RECOMMENDS that the foregoing recommendation 
of the Supervisor of Properties be approved. 


6. (A) Tender Calls for Sale and Leasing of City Lands 

(B) Readvertising for lease properties in Block 130, 
Jericho/Locarno 


The Supervisor of Properties reports as follows: 

"City Council on June 13, 1978, IN CAMERA, when considering 
a report concerning the results of calling for tenders for 
lease of properties in the Jericho/Locarno area, recommended 
that no further action be taken to dispose of the remaining 
City-owned properties in Block 130 pending a report on City 
policy on disposal of City lands. 

The report submitted at that time contained a brief description 
of the existing procedures which are followed when tenders are 
called for on City-owned lands and which came into effect by 
the Resolution of Council in 1962, and the various sections of 
the Administrative Manual produced in 1967 - 1968. The 
following report expands on those procedures. It is emphasized 
however that these are followed for tender calls. There are 
instances of direct sales to owners of abutting lands for 
business expansion, to eliminate encroachments, and other 
reasons; and to Governments and Societies for housing, 
community buildings, etc. Tenders are not called for in such 
instances . 

Except where Council recommends a direct sale, the existing 
procedure is to call for tenders on City lands not required 
for civic purposes, by placing an advertisement in each of the 
local newspapers. Signs are also posted on the properties. 
The properties are advertised on the first Tuesday of any month, 
with tenders being opened in public, usually three weeks later. 
(A longer period is given in some cases, e.g. the Locarno/ Jericho 
lands tender call allowed 8 weeks to permit interested parties 
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to look into the financing situation) . Interested parties are 
provided with information brochures giving location; size; 
general tendering procedures; any conditions of sale which may 
apply, such as easement requirements, options to re-purchase, 
restrictive covenants, development time or limitations, etc; 
terms acceptable to the City (5% deposit with bid, one-quarter 
down and balance in 6, 12, and 18 months at current interest 
rate as set by the Director of Finance) ; and also any known 
problems or requirements concerning the land, such as unstable 
soil conditions, bulkhead support, etc. Prospective bidders 
are required to use the tender forms provided and both the 
brochure and the tender form state that the highest, or any offer, 
is not necessarily accepted. 

In the period between the placing of the advertisement and the 
opening of tenders, an in-house appraisal is carried out by the 
Supervisor of Properties and if the land has either a substantial 
value, (in excess of $200,000.) or there is some question as to 
the market value of the land because of various factors, a 
consultant is hired to provide a separate appraisal opinion 
of the market value of the fee simple or lease value. The 
appraisal is on hand before bids are opened in public. The 
appraisal value is not made known to the public, although 
information is given out on recent City sales of similar lands 
when available. 

Where an offer is very close to the undisclosed estimated value 
or higher, it is recommended to Council for acceptance. Only 
the net amount coming to the City is considered when reviewing 
offers. Any commission payable to real estate companies is 
discounted . 

Where none of the offers are within an acceptable range of 
the estimated value, then the parties are notified and are 
advised that further offers may be submitted directly to 
the Supervisor of Properties. These offers are held, unopened, 
until 5:00 p.m. Friday of each week until an acceptable offer 
is made. When an acceptable offer has been submitted, the 
property is immediately taken off the market and no further 
bids are accepted. The offer is then recommended to Council 
for acceptance. If the property remains unsold after a 
period of approximately six months, a review of the estimated 
value is usually undertaken and adjusted if necessary and the 
property re-advertised. Information on amounts turned down 
is provided upon request. 


In the case of identical, acceptable bids, each bidder is 
notified and asked to submit a further bid. If the bids again 
are identical, the same procedure is followed. If the amounts 
bid are identical but one offer is cash and one is on terms, 
the cash offer is recommended for acceptance. 

The procedure of accepting bids in the Properties Division on 
those properties not disposed of at the public opening, provides 
a setting for negotiations between the prospective purchasers 
and the Properties Division as to the opinions of value by either 
party. If the prospective purchaser is able to prove conclusively 
that the City's opinion of market value cannot be reasonably 
supported, then the next step taken is to review the appraisals 
and re-advertise the property on the open market. In this manner, 
everyone still interested can have another opportunity to submit 
a new bid. In any event, if the land remains unsold, it is 
again placed on the market usually within six months. 
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In the matter of advertising on an upset price basis, there is 
an advantage to the bidder in that there is no doubt about the 
minimum price the City will accept; however, this could lead 
the developers and other interested parties or groups not 
bidding on a soft market, in which event, the upset price would 
become the fixed sale price. The moral obligation may be upon 
the City to sell at the upset price or withdraw the offer for 
sale, or the City's actions may be open to criticism. 

In this situation, a developer could bring a prospective client 
to purchase the City land at a fixed price, and the builder 
would develop it according to the client's specification. This 
would eliminate the builder's capital and holding costs and may 
lead to a package situation put together either by the builder 
or his client based upon a known land price. In this situation, 
the City would be acting as an agent for the builder. 

There are presently some residential lots which have been adver- 
tised and not sold and, therefore, are still available "over 
the counter". These are open for discussion and negotiation 
leading to further bids which could be acceptable in relation to 
the estimated market value for recommendation to Council for 
approval . 

The present system of advertising with an undisclosed estimate 
of market value eliminates the foregoing problems. The opportunity 
for negotiation over-the-counter has proven to be a successful 
method of handling further offers. The bidder, if still 
interested, is aware that his initial bid was too low and is 
prepared to raise his subsequent offer. This has, in many cases, 
produced a price more commensurate with the appraisal, and has 
not, in the past numerous years of operation, created any major 
problems between the City and the marketplace. 


Other municipalities in the Lower Mainland are governed 

largely by the Municipal Act whereas the City, under its 

own Charter, can set up procedures by Council Resolution. 

Out of six municipalities in the Lower Mainland, four advertise 

with a fixed price and two advertise with an undisclosed price. 

The last two then either negotiate after tender openings for 

sale or lease of the lands or re-advertise. 

Private real estate industry advertises with a price which is 
sometimes stated, but usually not fixed and negotiations are 
carried out according to the individual offers. This, in 
effect, is the same procedure the City is using at the present 
time except that the down payment, interest rate and term is 
fixed beforehand. 

In view of the foregoing, the Supervisor of Properties recommends 
that the existing procedures, as described above, be confirmed 
by City Council, and in particular, the following specific 
items : 

a ) That where City-owned lands are offered for sale or 
long term lease, tenders be called for through 
advertisements in the local newspapers, with an 
undisclosed estimate of market value being prepared 
prior to public opening of bids. 

) That where bids are considered by the Supervisor of 
Properties to be representative of the estimated 
market value, that the offers be immediately 
recommended to City Council for acceptance. 
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c) That where, in the opinion of the Supervisor of 
Properties, no acceptable offer has been submitted 
in relation to the estimate of market value, all 
bidders be informed that the City will entertain 
subsequent offers over the counter on the basis of 
sealed envelopes to be opened at the end of each 
working week, Friday, 5:00 p.m. 

d) Where land has not been sold, after a period of six 
months, it be re-appraised and re-advertised. 

And further recommends: 

g) That the lots in Block 130 for which bids did not 
meet the foregoing standards, be re-advertised for 
lease . 

It is noted that under this system, the results have been 
highly satisfactory from an operational aspect with the cost 
of sales being minimal and there has not been any ongoing 
controversy or criticism of these procedures." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Properties be approved. 


7. Reassignment of Lease - City-owned lot - 

South of First Avenue between Ontario and Quebec Streets 

The Supervisor of Properties reports as follows: 

"City-owned Lot 4, Block E, D.L. 200A and of Lot 2, D.L. 
2037, and Portion of Parcel A, D.L. 2037 is located at the 
south-east end of False Creek. This property comprises 
an area of 3.26 acres, zoned M-2, Heavy Industrial District, 
leased to City Construction Co. Ltd. for 21 years expiring 
November 30, 1995. This lease was subsequently assigned 
to Ashland Oil Canada L imited on October 1, 1971. 

An application has now been received from the Solicitors 
acting for Ashland Oil Canada Limited requesting the 
City's consent to assign the lease to W3 Holdings Ltd. 

On December IS, 1975, Council approved a policy for the 
purposes of planning the east end of False Creek which 
provided for a major pedestrian link around the waterfront 
to be negotiated as a desirable feature on a lease-by- 
lease basis. Accordingly, discussions have been held with 
the Solicitor acting for W3 Holdings Ltd. to provide a 
right-of-way for a pedestrian walkway along the water- 
front. As a result, W3 Holdings Ltd. has submitted a letter 
agreeing to enter into a right-of-way agreement for the 
pedestrian walkway on the following basis: 

a) the date for development of the 20 foot right of way to be 
determined by the City; 

b) the right-of-way to be located along the foreshore 
except where the loading ramp wharf is located where 
the right-of-way will be located south of the wharf, 

c) an adjustment in the rental when the right-of-way 
is open . 


507 


d) the right-of-way to be opened to the public at all 
times except when the lessee is moving material 
through the wharf when the right-of-way is to be 
closed for the protection of the public and 
provided that prior consent of the City is obtained 
if the right of way is to be closed for an 
extended period. 

Therefore, it is recommended that the request to assign 
the lease from Ashland Oil Canada Limited to W3 Holdings 
Limited be approved subject to W3 Holdings Ltd. entering 
into a right-of-way agreement for a 20 foot pedestrian 
walkway along the foreshore, on the foregoing basis, 
the agreement to be satisfactory to the Director of 
Legal Services . " 


The City Manager RECOMMENDS that the foregoing recommendation 
of the Supervisor of Properties be approved. 


FOR COUNCIL ACTION SEE PAGEfS) 
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Regular Council, December 15, 1970 21 

ENQUIRIES AND OTHER MATTERS (cont'd) 


Alderman Bird - 
Bus Seat: 54th 
Avenue and Kerr Street 


enquired if a bus seat could be 
established at the boarding stop at 
54th Avenue and Kerr Road to accommodate 
elderly citizens in nearby senior 
citizens' homes. 

The proposal was referred by the Deputy 
Mayor to the Board of Administration. 


Alderman Rankin - 
Bicycle Registration 
Depot 


enquired when a report would be received 
on the matter of establishing a bicycle 
registration depot. 


Alderman Rankin - 
Salvaging Rights: 
Delta Landfill site 
(Mr. Belong) 


advised of correspondence between him- 
self and the Administration on behalf of 
Mr. E. Belong who wishes to have the 
rights to salvage at the Delta Sanitary 
Landfill site. 


MOVED by Aid. Rankin, 

THAT Mr. E. Belong be permitted to salvage at the Delta 
Sanitary Landfill site on a three month trial basis providing 
the City is properly indemnified in the event of accident. 


(notice) 


Notice was called and recognized by the Chair. 


His Worship the Deputy 
Mayor - 

Federal Government Plans 
Downtown Office Building 


Alderman Bird - 
Federal Monies at 
Special Interest Rates 


directed the Board of Administration 
endeavour to obtain a report for Council 
on the Federal Government's plans with 
respect to a new downtown office 
building . 

referred to the release of Federal 
monies to the Provincial Government 
at interest rates between 7% and 8%. 
The Alderman enquired if it would be 
possible to obtain a report on the 
availability of some of the money for 
various Civic projects. 

The Deputy Mayor directed the enquiry 
to the Board of Administration for 
report . 


The Council adjourned at approximately 5:20 p.m. 

* + * 


The foregoing are Minutes of the Regular Comcil meeting 
of December 15, 1970. 


DEPUTY MAYOR \^ 


MANAGER'S REPORT 
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July 5, 1978 


TO: Vancouver City Council 

SUBJECT: TRADE AND CONVENTION CENTRE 

CLASSIFICATION: Recommendation 


On June 27, Council approved the creation of a task force and steering committee, 
whose composition is to be submitted to Council on July 11. 

Council also deferred a motion of Alderman Marzari on a City cost-benefit analysis, 

Subsequently, the Mayor and City Manager had a discussion in Victoria with 
Ministers Don Phillips and Grace McCarthy, their staffs, and representatives 
of DREE. 

They also discussed the task force with a representative of the Board of Trade, 
with Mr. Sutcliffe and with City department heads. 

From these discussions, the City Manager recommends the following mechanism 
for the task force. 

1) STRUCTURE 

There shall be a Steering Committee which will meet at frequent regular inter- 
vals wi th a Project Director who will be responsible for the investigation 
and will direct the actions of a working staff . 

2) The STEERING COMMITTEE shall consist of five parties (or about 10 persons) 

i) The City of Vancouver: representatives of Director of Finance, Director 
of Planning, City Engineer and the Director of Social Planning. 

ii) The Province: representatives of the Minister of Economic Development 
and of the Provincial Secretary. 

iii) The Federal Government: representatives of Minister of Trade and 
Commerce and Minister of Regional Economic Expansion. 

iv) The National Harbours Board: representative of Port Manager. 

v) The Business community: representative of Board of Trade. 


Most of the parties have agreed to participate and have named representa- 
tives who will be senior officials with technical knowledge useful to 
the evaluation. Representatives of each party will also be responsible 
for getting directions from their respective elected people regarding the 
work of the task force, and for forwarding to the politicians the interim 
and final reports of the task force with any additional comments they 
may wish to make. 

The functions of the Steering Committee will include: 

a) Acting as a resource to the Project Director who will call on the parties, 

for any reports or data in their possession; 
— for staff assistance in carrying out phases of the work; 

"(through the Mayor) for financial contributions to the cost of consultants 
required by the Project Director. 


b) To participate in the preparation of the detailed terms of reference of the 
task force and the specific questions that require investigation. 

c) To advise the Project Director on possible approaches for the investi- 
gation, and on available resources. 

d) To review with the Project Director preliminary and final results of 
the investigations. 


e) To report results to the respective political bodies with additional 
comments if required. 

■i i «2. 
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The Steering Committee will guide the work through advice to the Proiect 
Director. The Project Director will consider both majority and minority 
opinions of the Committee. There will be no need for formal votes within 
the Committee, and hence the exact numbt^r of representatives of each party 
is not an issue. 

When reporting to City Council, as in (e) above, the City staff representa- 
tives will be free to add their own comments and to disagree, if necessary, 
with some of the conclusions of the Project Director. In view of this, 
City staff do not feel it is necessary to launch a separate City-sponsored 
cost-benefit analysis, as suggested by Alderman Marzari's motion. 


3) The PROJECT DIRECTOR will schedule and chair meetings of the Steering Com- 
mittee. In consultation with the Committee, he is responsible for the 
scheduling and the execution of all phases of the investigation; including 

- the refining of the terms of reference of the investigation; 

- the assigning of specific tasks to staff made available by the five 
parties ; 

- seeking advice from other parties, within City Hall 
or outside (e.g. Convention Bureau, Hotel industry); 

- the appointment (within an established budget) of consultants, as needed; 

- the negotiations with related parties (e.g. Marathon); 

the writing of reports, discussions of them by the Steering Committee 
and presentations to the sponsoring bodies (City, Province, etc.) 

i) THE WORKING GROUP 

As set out above, the work of the task force, directed by the Project 
Director, will be carried out as follows: 

- by the Project Director himself; 

- by staff seconded to the Project Director from the parties; 

- by assigning facets of the investigation to operating departments of 

any of the parties (e.g. City Engineering, re: design of approach streets); 

- by consultants appointed by the Project Director. 
4) BUDGET 

It is expected that most of the costs will be absorbed by participating 
parties (e.g. seconded staff, meetings of Steering Committee, office space 
and support.) How much extra money will be needed cannot be determined 
until it is known what consultants are required. Further, the City's 
contribution depends on negotiations for sharing the budget with the other 
parties . 

In order to expedite the work of the task force and pending a report on the 
budget and on cost-sharing, it is recommended that up to $15,000 of Con- 
tingency Reserves be allocated to the work of the task force. 


SiO 


The City Manager RECOMMENDS: 

A) That Council accept the structure of the task force, and the functions 
of the Steering Committee and Project Director, as described above. 

B) That Council endorse the composition of the 5-party Steering Committee 
as set out above. 

C) That Council approve the allocation of $15,000 of Contingency funds 
towards the budget of the task force, with a report back to Council 
on the total budget and its cost sharing. 

D) That the Mayor be requested to negotiate cost-sharing of the costs 
of the task force with participating parties. 

E) That Council not initiate a parallel independent City cost-benefit 
study, which had been suggested in Alderman Marzari's deferred motion. 
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MANAGER'S REPORT 

July 7, 1978 

TO: Vancouver City Council 

SUBJECT: Chinatown Historic Area Streetscape Improvement Project 
. Provincial Government Financial Assistance 

CLASSIl-ICAIUON: ,,„„„,nDATION 

The Director of Planning reports as follows: 
"l. BACKGROUND 


On May 30, 1978, City Council considered a report on the above subject, and 
approved the following motion: 

"THAT this report of the City Manager dated May 28, 1978, be referred 
to the Heritage Advisory Committee to meet with the Chinatown 
Historic Area Planning Committee to prepare a satisfactory 
proposal ." 

Accordingly a joint meeting of the two committees noted above was held on 
Monday, June 26, 1978. Prior to the meeting, the Heritage Advisory Committee 
was provided with additional financial and background information to the 
above project, and the reasons for requesting financial assistance from 
Senior Governments. This information is attached as Appendix 'A'. 

The use of Provincial Heritage Trust Funds as a possible source of 
funding for this project was also discussed at the joint meeting of the 
two committees. 

Following discussion, the following motion was unanimously approved: 

"THAT the Heritage Advisory Committee endorses the City's application 
for Senior Government funding for the Chinatown Historic Area 
Streetscape Improvement Project." 

It should be noted that prior to this meeting of the two committees, the 
Chinatown Historic Area Planning Committee (CHAPC) had discussed the matter 
of Senior Government Assistance at its regular meeting on June 14, 1978. 

At that meeting, the CHAPC reaffirmed its unanimous support for requesting 
Senior Government assistance for the project, and also recommended that the 
support of the Vancouver Heritage Advisory Committee be obtained for this 
application. 


2. APPLICATION FOR FUNDING 


The request for Provincial Government funding for the Chinatown project 
is being made partly on the basis that considerable assistance has already 
been made available to Gastown projects in the past (Provincial contribution 
= $105,000), but more importantly for the following reasons (see Appendix 'A', 
Section (E) for a more detailed analysis): 


A. Investment Benefits 


At the present time, over $13 million worth of public and private 
investment is planned for the area. Considering also the area's 
value to tourism in general, a relatively small investment by the 
public sector in badly needed streetscape improvements, will help 
to ensure the continued viability and economic well-being of the 
Chinatown Historic Area. 

This infusion of public funds and the resultant higher level of 
investment in the area and general property values, eventually 
should more than repay both the City and Senior Governments with 
Increased tax revenues. 


B. Heritage Restoration 


Certain aspects of the project design proposals are "heritage" 
restoration work, with significant additional costs compared to 
standard City streetwork items. 


Actual costs attributed to these features are: 


Restoration of granite curbing 
Granite setts paving 
Special corner lighting 


$ 55,000 
$ 15,000 
$110,000 


TOTAL COSTS 


$180,000 


C. Economic Compensation 

The Chinatown Historic Area was designated by the Province in 
1971, without any consideration of compensation to affected 
property owners. 

Considering the precedent of Provincial assistance to Gastown, 
the higher costs of maintaining historically-designated properties 
compared to other areas of the City, Chinatown property owners feel 
that they should be assisted with these responsibilities by 
special Senior Government and City assistance with streetscape 
improvement projects, particularly as these benefit not only the 
local area, but City and Provincial interests as well. 

Therefore, based on the reasons noted above, and the level of Provincial 
assistance made available in the past for Gastown projects, a comparable 
amount of at least $150,000 would seem to be justified for the Chinatown 
project. Possible sources of funding could include the Heritage Trust 
Fund, Ministry of Housing and Municipal Affairs, and the Ministry of 
Travel and Tourism. 


The Director of Planning recommends: 

A. THAT City Council reiterate its full support for the Chinatown Historic 
Area Streetscape Improvement Project, and 

B. THAT the application for funding, in the amount of at least $150,000 be re- 
submitted to the Provincial Government, the assistance to be provided 
from whatever source is deemed appropriate. " 


The City Manager wishes to bring to Council's attention the 
figures and statements in Appendix A 

- The project will have to be reduced in scope to 
bring the total cost to $700,000 

- Even with that reduction and a Provincial grant, 
cost sharing with the merchants has to be 
negotiated . 

If the Province agrees to a grant, there will be a further 
report to Council in September covering the above points and 
also anticipated maintenance costs. 


The City Manager RECOMMENDS that the recommendations of the 
Director of Planning be approved. 
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PART REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


JUNE 22, 1978 


A meeting of the Standing Committee of Council on Community 
Services was held on Thursday, June 22, 1978, in Committee Room 
No. 1, Third Floor, City Hall, at approximately 1:30 P.M. 


PRESENT ; Alderman Rankin, Chairman 
Alderman Bellamy 
Alderman Ford 
Alderman Gerard 
Alderman Marzari 

COMMITTEE CLERK: H. Dickson 


Recorded Vote 

Unless otherwise indicated, votes of the Committee on each item 
are unanimous . 

RECOMMENDATION 

1. University Women's Club of Vancouver - Grant Request 

The Committee had before it for consideration a Manager's 
report dated May 25, 1978, in which the Director of Social 
Planning reported as follows : 

" The University Women's Club of Vancouver is requesting a civic grant in the 
amount of $5,000. 

Social Planning staff hav^ met with representatives from the University Women's 
Club of Vancouver located at 1489 McRae Avenue. The nature of the request has 
been reviewed and it Is the opinion of the Director of Social Planning that this 
organization does not meet the guidelines or criteria approved by City Council 
for either a cultural or community service grant. 

Therefore, the Director of Social Planning recommends no grant. " 

Also before the Committee was a letter dated January 30, 
1978 (copy on file in the City Clerk's Office) from the President 
of the University Women's Club setting forth the wide variety 
of functions which are held by the club at Hycroft, a heritage 
building which the club continues to maintain. The letter noted 
that the club had received a grant of $5,000.00 in each of the 
past three years from the City. 

Appearing before the Committee on this matter was a repre- 
sentative of the University Women's Club and a representative 
from the Social Planning Department. 

The representative from the Club distributed to Committee 
members copies of a letter dated June 16, 1978 from Gordon, 
Spratt & Associates, consulting engineers, which listed 
$47,000.00 worth of various upgrading and maintenance works 
required at Hycroft, and the spokesman for the Club indicated 
that they intend to meet these expenses through their own fund 
raising activities but are applying for a $5,000.00 grant from 
the City to assist them. 
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Report to Council 

Standing Committee of Council on CoinBitinitjf Sarvices 
June 22, 1978 


Clause MOi 1 jg^fcirtueg 

During consideration the Committee noted that it was the 
opinion of the Director of Social Planning that the organization 
does not meet the guidelines or criteria approved by Council for 
either a cultural or community service grant, but the Committee 
felt the organization does deserve some City assistance. 

Following discussion, it was 

RECOMMENDED 

THAT Council approve a $5,000.00 grant for 1978 to 
the University Women's Club of Vancouver, funds to 
come from the City's cultural grants budget. 

2. Liquor Permit Application - 

1523 Davie Street (Hy's Mansion Restaurant) 

The Committee had before it for consideration a Manager's 
report dated June 8, 19 78, on the application of Dominion 
Construction Co. Ltd. for Development Permit Application No. 
79973 to use the existing building at 1523 Davie Street as a 
restaurant, including a holding bar, on the main floor. 

In the Manager's repcrt, the Director of Planning commented 
as follows: 

'The above noted Development Permit Application has been submitted by 
Dominion Construction Co. Ltd. for Hy's Restaurant Ltd., to use the 
existing building as a restaurant, including a 'holding bar' on the 
main floor. 

This development is located on the northwest corner of Davie Street 
and Nicola Street in the West End. The building is the Gabriola Mansion, 
located in a mixed commercial and residential area. The building has 
been classified as a category "A" Heritage Building, and the site was 
recently rezoned from RM-4A to WED, permitting the 'commercial use 
(eg: restaurant) in designated "A" Heritage Buildings'. 

The proposed holding bar will have an assembly area of 840 sq. ft. (7% 
of the total area of the restaurant). The drawings submitted with the 
application indicate a seating capacity in the dining area of 162 persons. 
The Provincial Liquor Act regulations permit a maximum seating capacity 
in the holding bar of 40 persons (25% of the dining area seating capacity). 

The proposed holding bar has received clearances from the Building, Police 
and Health Departments. 

The Development Permit' Board approved this application, subject to a 
number of conditions, one of which was that prior to the issuance of the 
Development Permit: 

"the proposed holding bar is to be first approved by City 
Council". 

Appearing before the Committee on this matter was a repre- 
sentative from the Planning Department. 

Following discussion, it was 

RECOMMENDED 

THAT the Director of Planning be advised that Council 
has no objection to the issuance of Development Permit 
Application No. 79973 to Dominion Construction Co. Ltd. 
to establish a restaurant with holding bar at 1523 
Davie Street. 

Oontiimeol . . . 


515 


BepOrt to Council tl^l) 
Staftding Committee of Council on Conmuuit^ Services 
^liile 22, 1978 


3. Hotel Vancouver - Progress Towards 
Compliance with Fire By-law 


In accordance with Council's approval of a Committee 
recommendation earlier this year requiring monthly progress 
reports on the Hotel Vancouver's work towards compliance with 
the City Fire By-law, the Committee had before it for consi- 
deration, a Manager's report dated June 12, 1978 (copy circulated) 
in which the Fire Chief provided progress report number four 
on the status of upgrading work at the Hotel Vancouver. The 
report concli '.ed that the Fire Chief is satisfied with the 
progress being maintained by the hotel management. 

Representatives of the Fire Department appe;ared before 
the Committee on this matter. 

Following brief discussion, it was 

RECOMMENDED 

THAT the City Manager's report dated June 12, 
1978, on the status of upgrading work at the 
Hotel Vancouver to meet the City Fire By-law, 
be received. 


4. Request for Reduction of Land Costs at 
Foster-Euclid Housing Development 


The Committee had before it for consideration a Manager's 
report dated June 20, 1978 (copy circulated) in which the 
Supervisor of Properties reported on a letter dated June 7, 
1978 from the Greater Vancouver Regional District requesting 
a reduction in the lease value of City property the Greater 
Vancouver Housing Corporation wishes to use for family housing. 

In the report, the Supervisor of Properties recommended 
the land lease value per unit be confirmed at the previously 
agreed to $7,333.33 per unit, for a total value of $242,000.00 
for the 33 units approved for the Foster-Euclid site. 

It was noted that the Greater Vancouver Regional District, 
in its letter, requested a reduction of the land cost from the 
$7,333.33 figure per unit to $6,000.00 per unit because of soil 
problems encountered at the site which will require the removal 
of all poor material and filling with gravel or the installation 
of wood pilings and concrete grade beams to permit construction. 

A representative of the Greater Vancounver Housing 
Corporation and a spokesman for the Supervisor of Properties 
appeared before the Committee on this matter, each speaking to 
their particular point of view - the Housing Corporation 
reprfc3entative urging reduction of the lease value per unit 
and the Properties Division spokesman urging retention of the 
previously agreed to lease value. 

The Deputy City Manager noted there was no indication from 
the Housing Corporation that it could not proceed on the basis 
of the earlier agreed to value and that the Housing Corporation 
is merely endeavouring to get a better deal from the City. The 
Housing Corporation representative indicated that the Corporation 
was not aware of the costs of rectifying the soil conditions i 
when it agreed to the earlier price. 
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Clause Not 4 Continued 


The spokesman for the Supervisor of Properties pointed out 
that the subject property comprises a total of 19 lots which, 
on the open market, would be valued at close to $30,000.00 each, 
or a total potential return to the City of $600,000.00, and the 
previously agreed to arrangement with the Housing Corporation 
would net the City $242,000.00. 

During discussion, the Committee felt that it could recom- 
mend some relief for the Housing Corporation but not the full 
reduction .ch the Housing Corporation is seeking; that it 
should recoittnend a reduction of approximately half the requested 
reduction of $1,333.33 per unit or $650.00 per unit, or a total 
reduction of $21,450.00 on a previously agreed value of $242,000. 

Following discussion, it was 

RECOMMENDED 

THAT Council approve a reduction in the land lease 
of $650.00 per unit Tor the 33-unit family housing 
development proposed by the Greater Vancouver Housing 
Corporation at the Foster-Euclid site, such reduction 
providing a total value of $220,550.00. 


(Aid. Ford opposed.) 


The meeting adjourned at approximately 2:15 P.M. 


FOR COUNCIL ACTION SEE PAGEffl ^74. ^^, 78 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


JUNE 22, 1978 


A meeting of the Standing Committee of Council on Planning 
and Development was held in the No. 2 Committee Room, Third Floor, 
City Hall, on Thursday, June 22, 1978 at approximately 1:30 p.m. 


PRESENT 


Alderman Harcourt, chairman 
Alderman Brown 
Alderman Gibson 
Alderman Kennedy 
Alderman Puil 


CLERK TO THE 
COMMITTEE 


M. L. Cross 


RECOMMENDATIONS 

1 . Public Access to Vancouver's Waterfront 

The Committee considered an information report of the City 
Manager dated June 13, 1978 (copy circulated). Mr. R. Youngberg, 
Associate Director Area Planning, advised that as a result of 
meetings of the Waterfront Sub-Committee the Planning Department 
has prepared material which summarizes the present status of public 
access to Vancouver's waterfront. Council's present policy to 
maintain and improve the existing recreational amenities and to 
encourage additional public access to the waterfront, and potential 
opportunities for development of these public amenities. 


The most significant opportunities for future public access 


are ; 


i) Short Term 

- Viewing platforms or mini-parks at additional street 
ends on the Fraser River. 

- Development of city-owned land just east of Angus 
Drive in conjunction with the Marpole Area Planning 
Committee. 

- Endeavour to acquire the 8-acre parcel just west of 
Angus Drive (owned by Steele Bros., option to purchase 
by Horner Developments) . 

- Acquisition, west portion of Celtic Island parcel 
from B. C. Packers. 

- Negotiation of easements from private owners, including 
the Musqueam Band, for a trail system between Angus 
Drive and the University Endowment Lands Foreshore 
Park. 


cont *i 
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BOARD OF ADMINISTRATION . . . (WORKS) 1 


December Hth, 1970 


WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 


1. Burlington Northern Inc., Spur Track Crossing 

over Glen Drive approximately 35' north of 5th Avenue 

"An application has been received from Burlington Northern Inc. 
to construct a sp\ir track across Glen Drive just north of Fifth Avenue 
to serve Sealand Services Inc. 


I RECOMMEND that: 

a) The application be approved subject to the conditions set 
out in the Standard Railway Crossing Agreement which 
includes in its provisions that all costs, actual and 
related, of construction, maintenance, and removal be paid 
for by the applicant. 

b) Your Engineer be authorized to sign the application plan 
to the Railway Transport Committee on behalf of the City. 

i) after the plan has been amended to his satisfaction. 

ii) when an undertaking has been received from the Burlington 

Northern Inc. to execute a Standard Railway Crossing Agreement. 


Your Board RECOMMENDS the above-noted report of the City Engineer 
be adopted. 


2. Special Finish Decorative Filler Sidewalk with 
Planter Areas. S/W Corner Broadway and 
Laurel Street. 906 West Broadway 

"Mr. D.R. Parker, Executive Secretary for the B.C.T.B. Society, 
has made application to install a decorative filler sidewalk consisting 
of a steindard concrete and exposed aggregate with raised planter areas 
encroaching two (2) feet on both Broadway and Laurel Street abutting the 
B.C.T.B. Society's property at 906 West Broadway. 

Permission is recommended subject to the following conditions: 

a) The B.C.T.B. Society enter into an agreement as provided 
by the Encroachment By-law. 

b) The annual charge be nil." 

Your Board RECOMMENDS the above-noted report of the City Engineer 
be adopted. 
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- Development- of park reserve on Musqueam lands, at 
foot of Salish Drive. 

- Temporary public viewing area on the city-owned Sterling 
Shipyard site, depending on City Engineering needs. 

ii) Long Term 

- Acquisition, or negotiation of easements, on the 
easterly portion of False Creek to provide 
continuous walkway. 

- Waterfront walkway in the Central Waterfront Area. 

- New parks in False Creek and Central Waterfront 
areas provided through redevelopment activity. 

- Negotiations with industrial users on both the 
Fraser River and East Waterfront to provide public 
viewing areas. In particular, the proposed 
redevelopment of Terminal Dock by the N.H.B. 
could include public amenities. 

Mr. Youngberg advised that an estimated $11.5 million 
(including $4.5 million for Harbour Park) has been spent 

by the City for the past five years on waterfront development. 
There is $57,000 remaining in a fund contributed by the North 
Fraser Harbour Commission for future developments along the Fraser 
River, however, this money cannot be utilized without matching 
City funds . 

A member of the Burnaby Planning Department made a detailed 
presentation to the Waterfront Sub-Committee on Burnaby ' s experience 
and actions (copy on file in the City Clerk's office). Since 1972 
Burnaby has been pursuing a major commitment to providing public 
access to its waterfront areas in both Burrard Inlet and the 
Fraser River. 

Mr. Youngberg noted that the Planning Department's 1978 work 
program does not include significant work on exploring the opportu- 
nities which exist for increasing public access to the waterfront. 
When Council is reviewing the work program later in the year it may 
adjust the work program to include more extensive work in this area . 

Mr. E. Martin, Projects Engineer, advised that in the Waterfront 
Sub-Committee meetings the Engineering Department supported points 
of access to the waterfronts for pedestrians and vehicles. It was 
also pointed out that when the City is considering recreational 
opportunities along the waterfront, the sewer system problems that 
might arise from locations near sewer outfalls should be closely 
examined. Despite the fact that the City and the G.V.S.D.D. carry 
out extensive maintenance programs and control operation of the 
system to ensure the least number of discharges of sewage, mal- 
functions cannot be avoided. The predominance of rainfall contri- 
butes to a considerable number of combined sewage discharges to 
receiving waters . 
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Mrs. A. Pigott, Save the Entrance to Stanley Park Committee, 
stated that the organization would like to see the fill at 
Harbour Park dredged out with the costs of removing the fill being 
recouped by the sale of the material. She urged the Committee not 
to go ahead with any winter works projects to construct a seawall 
that would lock the filled material in. 

It was suggested that Alderman Kennedy, Council's representative 
on the Fraser River Recreation Committee, should pursue the question 
of a viewing platform or mini-park at the Jellicoe street-end with 
the Recreation Committee and report back. An updated report on 
the street-end was requested from the Planning Department. 

RECOMMENDED 

A. THAT the report of the City Manager dated June 13, 1978 
be received. 

B . THAT the Director of Planning prepare a report on the 
current status of the Jellicoe street-end. 

C. THAT Alderman Kennedy, as council's representative on 
the Fraser River Recreation Committee , pursue the matter 
of a viewing platform at the vTellicoe street-end with 
the Committee and report back . 

2 . Log Booming in False Creek - Request by Bay Forest Products 
Ltd . for Lease Extension 


The Committee considered a report of the City Manager dated 
May 23, 1978 (copy circulated) in which the Director of Planning 
provides information on the current log booming situation in 
False creek and outlines options to advise the Department of the 
Environment on Bay Forest Products' request for a ten year renewal 
of a lease for a 12 acre water lot in False Creek to use for log 
storage purposes. The Department of the Environment is seeking 
the City's advice as to whether renewal of the lease will be in 
sympathy with the City's planning and management objectives for 
False Creek. 

Mr. L. Coo, Central Area Planning, advised that Bay Forest 
Products Ltd. have applied for an extension of the lease expiring 
September, 1988. In 1972 Council adopted a recommendation of the 
Special Council Committee on False creek that log booming storage 
west of connaught Bridge should be discontinued immediately and 
log booming east of connaught Bridge should be discontinued as 
soon as practical. This statement forms part of the Official 
Development Plan By-law for False Creek adopted by Council in 
1974 after a public hearing. 

The report states that the existence of log booms does con- 
sequently affect water quality in an inlet such as False Creek 
where tidal flushing action is limited and as there is no significant 
flow of fresh water into the head of the inlet, these effects are 
likely to be greater than elsewhere. 


gont ' d 
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At present the City is encouraging compatible industries to 
remain in or move into Vancouver City. The City is also striving to 
provide or retain jobs within the City. Although Bay Forest 
Products does create some environmental problems, it is important 
to weigh these against the employment it provides. 

A proposal for a substantial redevelopment of False Creek's 
north shore has recently been presented to City Council. This con- 
cept proposes a large multi-purpose stadium on the location of the 
present Bay Forest Products mill site. The viability of this 
proposal is still under study and there are many major questions 
to be answered. The results of further review of this study may 
be ready for discussion later this year. 

There has also been a preliminary development permit appli- 
cation submitted for a 400 berth marina in the same area as the 
log booming area presently in question. Although the concept has 
merit, the Planning Department could not recommend approval at 
this time as it does not meet the design guidelines with respect 
to number of boats, etc. 

Mr. Coo advised that the courses of action open to the City 
in advising the Provincial authorities are as follows: 

(i) The City could request that the subject water lot lease 
be terminated as of September, 1978. 

(ii) A lease extension could be granted for a part of the 

present 12-acre water area. This would provide an option 
for alternative water use in the remaining area . 

(iii) An extension for one year could be granted and be sub- 
jected to annual reviews in subsequent years. This would 
enable the City to keep all options open. 

fiv) An extension for five years, this representing a reasonable 
time within which to re-establish the objectives for 
redevelopment of False Creek's north shore, could be 
granted . 

(v) An extension for five years plus option for additional 
five years, subject to review. 

(vi) An extension for ten years, this being the time requested 
by Bay Forest Products Ltd., could be granted. 

In the report, the False Creek Development Consultant advised 
that since it is desirable to maintain employment, the lease for the 
log boom for Bay Forest Products Ltd. could be continued. An exten- 
sion for one year should be granted subject to annual reviews, with 
the intention that the lease be terminated when Area 2 development 
is commenced in such a manner as to be affected by the subject water 
lease . 

Mr. W. Curtis, City Engineer, advised that he supports the 
Planning Department in granting an extension for five years plus 
an option for an additional five years subject to review. 
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The City Manager recommended that an extension be granted for 
five years subject to review in 1983 with a condition stipulating 
that the lease may be terminated if and when Area 2 development 
is commenced in such a manner as to be affected by the log booming . 

Mr. R. Neal, Bay Forest Products Ltd., submitted a brief (on 
file in the City Clerk's office) to the Committee. The brief con- 
cludes with: 

"Strong evidence has been presented demonstrating the importance of the water 
licence area to the operations of Bay Forest Products Ltd. Loss of the 
licence of occupation would substantially increase annual operating costs 
and during adverse economic conditions in the lumber market might force 
closure of the plant. 

Evidence has also been presented to show that the presence of log booms on 

the north shore of False Creek to the west of the former fireboat moorage 

is not damaging the environment and is not incompatable with other development. 

Since the licence can be terminated on short notice at the discretion of the 
Provincial Government, the renewal of the licence at this time in no way re- 
stricts the City's power to require the removal of the log booms at some future 
date if warranted by proper and justified considerations. 

Thus for the above reasons Bay Forest Products Ltd. seeks the support of the 
City for its application to renew the licence of occupation." 

Mr. Neal advised that a 10 year lease had been requested 
based on the fact that the land lease expires in 10 years. The 
land owner (C P .R . /Marathon) is supporting the lease renewal. 
They are not supporting the marina at this this time . 

RECOMMENDED 

THAT the Province of B.C. be informed with respect to the 
Bay Forest Products Ltd . ' s application for the renewal of 
license of Occupation No. 0312405, the City of Vancouver 
recommends that an extension of the lease be granted for 
five years . 


The meeting adjourned at approximately 2:40 p.m. 


* *. * * 





REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 


ON 


TRANSPORTATION 


June 22, 


1978 


A meeting of the Standing Committee of Council on Transpor- 
tation was held on Thursday, June 22, 1978, at 3:30 p.m., in 
Committee Room No. 1, Third Floor, City Hall. 


The Minutes of the meeting of June 1, 1978, were adopted. 


1. Installation of a Median on Rupert Street 
Between 23rd and 29th Avenues 


The Committee had for consideration a Manager's report dated 
June 14, 1978, (circulated) in which the City Engineer discussed 
street improvements scheduled for Rupert Street between 2 3rd Avenue 
and Kingsway. 

At a Court of Revision held on March 30, 1978, residents 
expressed concern that proposals to install a centre median, 
14 feet wide with 24 foot one-way roadways each side, between 
2 3rd and 2 9th Avenues, would increase noise levels. A subsequent 
survey of 68 property owners on Rupert Street elicited 33 responses 
- 20 in favour of a median, 13 expressing a preference a standard 
4 6 foot pavement. 

The Assistant City Engineer - Traffic Division addressed the 
Committee and advised a median would provide for an improved 
traffic arrangement. Safety would be increased and there would 
be no noticeable increase in the traffic noise. Funding was 
provided in the 5-Year Plan and there would be no extra cost to 
the property owners . 

It was 

REC0I4MENDED 

THAT a median be provided on Rupert Street between 2 3rd and 
29th Avenues; and that the extra cost ($95,000) be met from 
funding approved at the Court of Revision of March 30, 1978. 


2 . Bicycle Use on Granville Mall 

City Council on November 1, 1977, resolved that the Granville 
Mall By-law be amended to permit bicycle use on the Mall for a 
trial period of six months. 


PRESENT: 


Alderman Kennedy, Chairman 
Alderman Bellamy 
Alderman Ford 
Alderman Harcourt 
Alderman Rankin 


CLERK TO THE 
COMMITTEE: 


J. 


Thomas 


Continued, 
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Clause Mo. 2 Continuea 

In a City Manager's Information Report dated June 2, 1978, 
(circulated) considered by the Committee, the City Engineer 
advised the six-month trial period has now expired. Police 
and B.C. Hydro had been contacted and had indicated no complaints 
had been received. They perceived no problems as a result of 
continued use of the Mall by cyclists; however, monitoring would 
continue over the summer for report back in the Fall. The City 
Engineer therefore advised it was not felt necessary to amend the 
Granville Mall By-law at this time. 

It was 

RECOMMENDED 

THAT the City Manager's report dated June 2, 19 78, be 
received for information. 


3 . Citizen's Brief re Safety of B.C. Hydro Trolley Buses 

The Committee received a presentation from Mr. Robert E. Reynolds 
(brief circulated) , requesting consideration be given to the alleged 
unsafe nature of approximately 300 of the older model trolley buses 
presently operating in the City. 

Mr. Reynolds addressed the Committee on this matter and 
stated as an ex-ambulance driver his concern was based on the 
fact that Hydro's city fleet included approximately 260 older 
trolley buses which had no emergency exits. Windows did not 
open sufficiently to enable an adult to escape and emergency 
equipment such as fire axe, first aid equipment or fire exting- 
uisher was not carried. Copies of the Provincial Professional 
Drivers' Manual were distributed to the Committee and Mr. Reynolds 
drew attention to page 54 of the Manual requiring public or 
limited passenger vehicles with a seating capacity of more than 
8 passengers to carry emergency equipment and those carrying 12 
or more passengers to have an emergency exit door or emergency 
exit windows of the push out type. Mr. Reynolds stated B.C. 
Hydro was presently outside these regulations and therefore was 
not governed by adequate safety regulations. This should be 
protested by the Committee. 

The Chairman advised B.C. Hydro had been contacted on the 
matter andl:Hd advised the buses had operated for 2 8 years without 
an accident, and Hydro was satisfied the vehilces were safe. The 
situation only applied to older trolley buses which were gradually 
being phased out. 

Members of the Committee discussed Mr. Reynold's suggestion 
that screws holding the windows should be removed allowing suffi- 
cient space for an adult to escape in case of an emergency but it 
was felt additional hazards to children would result. 

Following discussion it was 

RECOMMENDED 

THAT the City Engineer be requested to ascertain the safety 
measures to be introduced in new public transit vehicles 
acquired by B.C. Hydro; further, that B.C. Hydro be requested 
to report to the City on safety aspects before making new 
passenger vehicle purchases. 


The meeting adjourned at approximately 4:50 p.m. 


FOR COUNCIL ACTION SEE PAGE(S) .i^ZSi 


STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


JUNE 22, 1978 


A meeting of the Standing Committee on Finance and Administration 
was held on Thursday, June 22, 197 8, in the No. 3 Committee Room, 
Third Floor, City Hall, at 3:30 p.m. 


PRESENT: Alderman M. Brown, Chairman 

Alderman B. Gerard 

Alderman W. Gibson 

Alderman D. Marzari 

Alderman G. Puil 


CLERK 


G. Barden 


RECOMMENDATION : 

1. Vancouver Public Library Proposed 
Service to 'Shut Ins' 

The Committee considered a Manager's report dated June 20, 
1978 and a report from the Vancouver Public Library Board dated 
June 1, 1978. 

Mrs. T.W. Kennedy, Library Board, advised that the Board recom- 
mended as follows: 

(a) That City Council approve the extension of the present Taped 
Books Service to Stage I of a Shut-in Service: 


Setting up costs 1978 

Materials : 
Accommodation : 

$15,000 
$ 2,000 



$17,000 

Operating p. a. for 
6 months 

Materials : 
Transport : 

$ 1,500 
$ 1,290 



$ 2,790 

Staffing: (by transfer 
or charged to GVLF 
grant) 


NIL 


TOTAL - 197 8 

$19,790 

Operating costs 1979 

Materials : 
Transport: 

$ 3,000 
2,580 



$ 5,580 


(c) That City Council note that the extension of this service in 

Stage II to a further 1,000 people at an approximate additional 
cost ^f $30, 000 p. a. will be recommended for 1981 or later. 


Operating costs - Stag 5 II 


$36,000 p. a. 


Report to Council 
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The City Manager reported as follows: 

"This office has received a report (attached) from the Library 
Board recommending the instituting of a new program to provide a 
library book distribution service to Shut Ins (those people who 
are physically unable to visit any branch of the Vancouver Public 
Library) . The program, if approved, will result in reductions 
in some other areas of the Library's operation and will require 
an increase in the annual operating cost of the Library system. 
This increase would be small initially, due to reallocation of 
existing resources, but could be sizeable in later stages of the 
program (approximately $40 , 000/year) . I am, because of these 
probable implications, and the possibility of a useful relation- 
ship between this program and other services (seniors activation, 
transportation for the disabled, "step-out" etc) recommending 
that the proposal be studied by the Finance and Social Planning 
Departments for a report for early consideration by the Finance 
Committee and Council. 

The report from the Library Board notes the offer of the Rotary 
Club to provide $4,000 to partially fund the cost of a Van for 
this program with a deadline of June 30th, 1978. I have requested 
the Director of the Library to request an extension of this dead- 
line to permit the above report." 

The Committee questioned the requested expansion in service 
when the departmental review of the Library Board is underway 
aiming on reductions in service. It was felt that this requested 
program should be funded by private sources such as the Vancouver 
Foundation, Woodwards Foundation or the Canadian Legion. The 
Committee also questioned the transfer of existing positions of 
the library staff for the proposed 'Shut In' service and felt this 
should be included in their departmental review as a possible area 
for reductions in service. 

Following further discussion, i"t was 

RECOMMENDED 

A. THAT the Library Board be advised to pursue 
private sources of funding for the proposed 
'Shut In' service. 

B. THAT the departmental review of the Library 

Board include investigation of the suggested ^ 
transfers of staff outlined in the Library 
Board report. 


The meeting adjourned at approximately 4:00 p.m. 


-* 4t k *• 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


JUNE 29, 1978 


A meeting of the Standing Committee of Council on Community 
Services was held on Thursday, June 29, 1978, in Committee Room 
No. 1, Third Floor, City Hall, at approximately 1:30 P.M. 


PRESENT: Alderman Rankin, Chairman 
Alderman Bellamy 
Alderman Ford 
Alderman Gerard 
Alderman Marzari 

COMMITTEE CLERK: E. Bowie 


Recorded Vote 

Unless otherwise indicated, votes of the Committee on all items 
are unanimous . 


RECOMMENDATION 

1 . Nursing Home Regulations 

The Committee had before it for consideration a Manager's 
report dated June 15, 1978 (copy circulated). This is a joint 
report by the Medical Health Officer and the Acting Director of 
Permits & Licenses as requested by the Chairman on current 
regulations applying to nursing homes with the purpose of recom- 
mending to Council the implementation of regulations that might 
prevent the recurrence of the White Gates Rest Home fire on 
April 7, 1978. 

The Medical Health Officer and the Acting Director of 
Permits & Licenses were present for discussion of this item. 

The Medical Health Officer advised the Committee that he 
would be attending a meeting this date with the Fire Marshal's 
office regarding upgraded guidelines for nursing homes which 
have recently been approved by the Provincial Health Department's 
Community Care Facilities Licensing Board. 

For the sake of uniformity of regulations, these guidelines 
will soon be recommended for inclusion in the City Building 
By-law. 

The Committee was requested to consider the following 
guideline requirements: 

a) Installation of smoke alarms in each sleeping room 
and recreational areas. 

b) Where doors to stairways are required to be opened for 
supervisory purpose, they must be fitted with hold-open 
devices that would automatically allow the doors to 
close on the signal of the smoke or fire alarm. 

c) Room doors must be of the type that will stand up 
against a 20 minute fire exposure. 

d) The interior finish must have low flame spread 
characteristics . 
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.NOt. 1 Contirmed 
After a brief discussion, it was 
RECOMMENDED 

THAT the Medical Health Officer advise the Fire 
Marshal's office of the concurrence of the Com- 
mittee to the four guideline requirements 
listed in the Manager's report of June 15, 1978. 


2 • Wonder Rooms, 50 East Cordova Street 

The Committee had before it for consideration a memorandum 
dated June 28, 19 7 8 (copy circulated) in which Mr. K. D. Armstrong, 
Acting Chief License Inspector, reports on the application on 
June 21, 1978, of Mr. Jerry Yee, a tenant, for a new license to 
operate the Wonder Rooms. 

Attached to Mr. Armstrong's memorandum was a memorandum 
dated June 26, 1978 (copy circulated) from the Social Planning 
Department reporting on the present occupancy of Wonder Rooms. 

On May 30, 19 78, Council suspended the Business License 
for Wonder Rooms for a period of three months. 

An order to do certain alterations was issued by the Health 
Department and this expires on June 30, 1978. A representative 
of the Health Department said that these alterations for the 
most part have been completed, but that a new operating permit 
cannot be issued because of the suspension of the business 
license by Council. 

During discussion, a member of the Committee requested 
information on what qualifications Mr. Yee had for operating a 
business of this kind, and it was stated that he had none but 
that the current resident manager would be assisting him with 
the operation of the Wonder Rooms. 

Present for the discussion was Mr. Raymond Wong, son of 
Mr. Wong Yat Kong (present owner) , and in reply to a question 
by the Committee, he stated that the resident manager is the 
mother of the present owner and the grandmother of Mr. Yee. 


Following discussion, it was 
RECOMMENDED 

A. THAT a Business License for the operation 
of the Wonder Rooms at 50 East Cordova 
Street be issued to Mr. Jerry Yee. 

B. THAT a letter be forwarded to all persons 
concerned with the Wonder Rooms, stress- 
ing strict compliance with the Standards 
of Maintenance By-law and adherence to 
accepted business practices. 


-2- 


3. Underground Steam Line on Heather Street from 

32nd Avenue to 33rd Avenue - Workmen's Compensation Board 

"D.W. Thomson & Company Ltd., Consulting Engineers, on behalf 
of the Workmen's Compensation Board, has requested permission to Install 
a steam pipe system consisting Of a 6 Inch diameter steam pipe and a 
3 Inch diameter condensate pipe, both encased in insulating material, 
together with a 6 inch drain pipe along Heather Street from 32nd Avenue 
to 33rd Avenue. 

The purpose of the steam line is to supply steam from 
Shaughnessy Hospital boiler house to the Workmen's Compensation Board 
building. The remainder of the route is not on City streets. 

I RECOMMEND approval on the following conditions: 

a) All details of design and Installation of the steam line to 
be satisfactory to the City Engineer. 

b) An agreement, satisfactory to the Corporation Coujisel and 
the City Engineer be entered Into. 

c) Annual rental to be 50^ per square foot of street occupied 
In accordeuice with the Encroachment By-law." 

Your Board RECOMMENDS the above-noted report of the City Engineer 
be adopted. 

U' Twin Sewers In the L/S of Davie Street and on 
Jervls Street from the L/S of Davie Street to 
Harwood Street 


"The existing sewers are too small and It Is proposed to replace 
them with separate (twin) sewers. 

The estimated cost is $26,000. 

I RECOMMEND that $26,000 for this work be appropriated from 
Account Code 0116/7906, 'Miscellaneous - Unallocated', in the 1970 Sewers 
Capital Budget." 

Your Board RECOMMENDS the above-noted report of the City Engineer 
be adopted. 

5. Relief Sewer on Maple Street between /+lst Avenue 
and A7th Avenue 

"The purpose of this sewer is to relieve surcharged sewers in the 
area between 41st and /+7th Avenues, 

East Boulevard eind Msrrguerite Street, a's^ veil' as the seial-tiunir-Erewerr on 

East Boulevard which servetJ.the apartment area between /+lst Avenue and /+7th Avenu 

The estimated cost is $128,000." 

I RECOMMEND that $128,000 for thla work be appropriated from 
Account Code 0116/7906, 'Miscellaneous - Unallocated', in the 1970 Sewors 
Capital Budget." 

Your Board RECOMMENDS the above-noted report of the City Engineer 
be adopted. 
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3 . Liquor Permit Application - 870 Penman Street 

The Committee had before it for consideration a Manager's 
report dated June 19, 1978, on the application of Denman Garden 
Inn at 870 Denman Street for Development Permit Application No. 
80287. 

The report was submitted to the Committee by the City 
Manager for consideration and in the report, the Director of 
Planning reported as follows: 

'The above noted Development Permit Application has been filed to use 
an area (approximately 273 sq.ft.) as a holding bar in conjunction with 
the existing restaurant. 

This Development is situated on the southeast corner of Haro and Denman 
Streets. 

The proposed Holding Bar development will provide an assembly area of 
approximately 273 sq.ft. (10% of the floor area of the restaurant). 
The existing seating capacity of the restaurant is 100. The proposed 
seating capacity for the Holding Bar is 20 seats. 

For Council's guidance, the Provincial Liquor Control Act permits up to 
25% of the seating capacity of the dining area (maximum 50 seats) as the 
number of seats permitted in a holding bar. With regard to this application, 
the maximum permitted seating capacity for the holding bar is 25 seats. 

No complaints have been received from the Health Department. The Police 
Department has recommended favourable consideration. 

It should be noted that this restaurant is located in the West End 
Community Centre. The Parks Board has submitted a letter which states 
that permission is given to the Denman Garden Inn to use the said area 
as a holding bar, containing 20 seats. 

The Director of Planning at his meeting of May 15, 1978, approved this 
application, with the following condition: 

"1. The request for a new liquor outlet is to be first referred 
to City Council through the Standing Committee on Community 
Services for consideration and necessary action." 

This application is therefore being referred to City Council through 

the Standing Committee of Council on Community Services for Consideration 

of the new liquor outlet. ' 


Appearing before the Committee was a representative from the 
Planning Department. 

Following discussion, it was 

RECOMMENDED 

THAT the application from Denman Garden Inn, 870 
Denman Street, for Development Permit Application 
No. 80287, be deferred pending a report from the 
West End Community Association on any concerns 
they might have regarding a holding bar in this 
restaurant located in the West End Community Centre. 


Continued • *.. 


Report to Council 


(V-4) 


4 . Liquor Permit Application - #1 Water Street 

The Committee had before it for consideration a Manager's 
report dated June 20, 1978, on the application of Mr. F. Boelen 
(agent). Brother Jon's Restaurant at #1 Water Street, for 
Development Permit Application No. 80882. 

The report was submitted to the Committee by the City 
Manager for consideration and in the report the Director of 
Planning reported as follows: 


'The above noted Development Permit Application has been 
filed to alter and use approximately 448 sq. ft. of the 
existing restaurant as a holding bar. 

This Development is situated on the north-west corner of 
Water Street and Carrall Street. 

The proposed holding bar development will provide an 
assembly area of approximately 448 sq. ft. (13% of the floor 
area of the restaurant) . The submitted drawings indicate 
that the existing seating capacity for the dining area is 
205 and the proposed seating area for the holding bar is 20. 

The Liquor Control and Licensing Act permits up to 25% of 
the total seating available in the dining area (maximum of 
50) as seating for a holding bar. In accordance with the 
Act, the applicant is permitted a maximum of 50 seats. 

No complaints have been received from the Health Department. 
The Police Department have recommended favourable consideration. 

The Director of Planning at his meeting of June 12, » 1978, approved 
this application with the following condition: 

1) The use of the holding bar is to be first dealt with 
by City Council through the Standing Committee on 
Community Services on report from the Director of 
Planning. 

This application is therefore being referred to City Council 
through the Standing Committee on Community Services for 
consideration of new liquor outlets.' 


Following discussion, it was 


RECOMMENDED 

THAT the Director of Planning be advised that 
Council has no objection to the issuance of 
Development Permit Application No. 80 882 to 
Mr. F. Boelen (agent) of Brother Jon's 
Restaurant at #1 Water Street to alter and 
use approximately 44 8 sq. ft. of the existing 
restaurant as a holding bar. 


Continued ^ • .« i 
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5 . Liquor Permit Application - 800 Hornby Street 

The Committee had before it for consideration a Manager's 
report dated June 21, 1978, on the application of Mr. David 
Charlton of Dara Enterprises Ltd. for Development Permit Applica- 
tion No. 80775. 

The report was submitted to the Committee by the City 
Manager for consideration, and in the report, the Director of 
Planning reported as follows: 


'The above noted Development Permit Application has been 
filed to alter and use approximately 369 sq. ft. of the 
approved restaurant as a holding bar. 

This development is bounded by Smithe, Robson, Howe and 
Hornby Streets (Court House Complex) . 

The drawings submitted indicate that the proposed holding 
bar will provide an assembly area of approximately 369 sq. ft. 
(13% of the floor area of the restaurant) . The seating 
capacity for the dining area is 90 and the proposed seating 
for the holding bar is 23. 

The Liquor Control and Licensing Act permits up to 25% of the 
total seating available in the dining area (maximum 50) as 
seating for a holding bar. In accordance with the Act, the 
applicant is permitted a maximum of 2 3 seats. 

No complaints have been received from the Health Department. 
The Police Department have recommended favourable consideration. 

The Director of Planning at his meeting of June 12, 1978 
approved this application with the following condition: 

"The use of the holding bar is to be first dealt with 
by City Council through the Standing Committee on 
Community Services on report from the Director of 
Planning. " 

This application is therefore being referred to City Council 
through the Standing Committee on Community Services for 
consideration of new liquor outlets.' 


Following discussion, it was 


RECOMMENDED 

THAT the Director of Planning be advised that 
Council has no objection to the issuance of 
Development Permit Application No. 80 775 to 
Mr. David Charlton of Dara Enterprises Ltd. 
to alter and use approximately 369 sq. ft. of 
the approved restaurant at 800 Hornby Street 
as a holding bar. 
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6 . Liquor Permit Application - 1066 West Hastings Street 

The Committee had before it for consideration a Manager's 
report dated June 21, 19 78, on the application of Mr. Charles 
Moorhead of W.W.F. Holdings Ltd. for Development Permit Applica- 
tion No. 80850. 

The report was submitted to the Committee by the City 
Manager for consideration, and in the report, the Director of 
Planning reported as follows: 

'The above noted Development Permit application has been filed to 
alter and use approximately 525 sq. ft. of the existing restaurant as 
a holding bar. 

This development is situated on the south side of West Hastings Street, 
between Burrard and Thurlow Streets. 

The submitted drawings indicate that the proposed Holding bar will provide 
an assembly area of approximately 525 sq. ft. (10% of the floor area of the 
restaurant). The existing seating capacity for the dining area is 151 and the 
proposed seating capacity for the Holding Bar is 38. 

The Liquor Control and Licensing Act permits up to 25% of the total seating 
available in the dining area (maximum 50) as seating for a Holding Bar. 
In accordance with the act, the applicant is permitted 38 seats. 

No complaints have been received from the Health Department. The Police 
Department have recommended favourable consideration. 

The Director of Planning , at his meeting of June 12, 1978, approved this 
application with the following condition: 

"1. The use of the Holding Bar is to be first dealt with by City 

Council through the Standing Committee on Community Services 

on report from the Director of Planning." 

This application is therefore being referred to City Council through the 
Standing Committee on Community Services for consideration of new liquor 
outlets.' 


Following discussion, it was 


RECOMMENDED 

THAT the Director of Planning be advised that 
Council has no objection to the issuance of 
Development Permit Application No. 80 850 to 
Mr. Charles Moorhead of W.W.F. Holdings Ltd. 
to alter and use approximately 525 sq. ft. of 
the existing restaurant at 1066 West Hastings 
Street as a holding bar. 


7. Mac's Milk Store, 1055 Denman Street - 
Complaint re Rear Parking Lot 

Acting on a complaint from Mr. M. Gaska, 1825 Comox Street » 
the Community Services Committee, on September 28, 19 77, 
instructed the Director of Permits & Licenses to persuade the 
operator of this store to lock the rear door of his premises at 
11:00 P.M. and to chain off the rear parking area at the same 
time . 
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On March 2nd, 19 78, the Committee received a Manager's 
report dated February 14, 1978, dealing with a further complaint 
from Mr. Gaska. The Committee, at that time, requested the 
Director of Permits & Licenses to report further on this matter 
in three months time. 

The Committee had before it for consideration a Manager's 
report dated June 14, 1978 (copy circulated) in which the 
Acting Director of Permits & Licenses reports on inspections 
carried out at these premises on three separate occasions. 
It would appear that the operator of Mac's Milk Store at 1055 
Denman Street is not complying with the directions of the 
Committee that the parking lot be chained off at 11:00 P.M. 
The report recommends that the operator be requested to appear 
before the Community Services Committee to explain his actions 
in this matter. 

Appearing before the Committee were Mr. M. Jamal, operator 
of Mac's Milk Store at 1055 Denman Street; Mr. Ed Adolph, 
District Manager of Mac's Convenience Store Ltd.; Mr. M. Gaska, 
the complainant; and a representative from Permits & Licenses 
Department. 

During discussion, a letter dated June 24, 1978, was 
introduced from the West End Leaseowners Association (copy 
circulated) complaining about the noise and disturbance caused 
by this store being open on a 24-hour basis and suggesting that 
this store and all similar stores should not be open all night. 

Mr. E. Adolph stated that the operating hours for Mac's 
Convenience Stores are from 7:00 A.M. to 12:00 midnight and that 
there are only two stores permitted 2 4-hour opening, one of 
these being the store in question. 

Following discussion by the Committee, it was 

RECOMMENDED 

THAT the Acting Director of Permits & Licenses 
and the Director of Legal Services bring forward 
an amendment to the Shops Closing By-law that all 
corner stores be required to close at 12:00 mid- 
night and not reopen until 7:00 A.M. the following 


day. 


DELEGATION REQUEST : DOUGLAS, SYMES & BRISSENDEN 

Barristers and Solicitors 
for 7-ELEVEN FOOD STORES 


The meeting adjourned at approximately 2:20 P.M. 
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JUNE 291, 1978 


A meeting of the Standing Committee of council on Planning 
and Development was held in «^ No. 2 committee Room, Third Floor, 
City Hall, on Thursday, June 29, 1978 at approximately 1:40 p.m. 

PRESENT : Alderman Harcourt, Chairman 

Alderman Brown 
Alderman Gibson 
Alderman Kennedy 
Alderman puil 

CLERK TO TEE 

COMMITTEE : M. L. Cross 


RE COMMENDAT I ONS 

1 . 4332 Quebec Street - Development Permit Application #78617 

On June 13, 1978 Council considered a Manager's report 
(Building and Planning Matters) dated June 9, 1978 and communi- 
cations from Ms. P. Bak, Riley Park Citizens N.I.P Committee, 
and Mr. H. Morawsky (copies aixpulated) . Council referred the 
matter to the Standing Committee on Planning and Development to 
hear the delegations and dise^iSG the proposed development. 

Mr. L. Beasley, Riley Park Planner, advised that Mr. H.. Morawsky 
filed a development permit application to construct an 8 unit 
townhouse development on a large site of approximately 18,000 
square feet zoned RS2 - single family dwelling district. The 
site is surrounded by smaller lots developed with residences. 
Townhouse development in RS2 areas is a conditional use'. 

At public meetings in the area no consensus could be reached 
on the application. The surrounding neighbours wanted 3 single 
family dwellings. The citizens' N.I.P. committee supported the 
application for 8 townhouses. The Director of Planning considers 
the development could be improved in relation to the neighbourhood 
if the number of units were reduced. Six units would seem appro- 
priate . Because of strong objections from the neighbourhood 
the Director of Planning is seeking guidance of Council on the 
matter . 

Mr. W. Haynes , property owner adjoining the subject site, 
expressed concern that the developer is constructing 8 town- 
house units. It was the understanding of many of the property 
owners that there was going to be 3 single family units on the 
large site. Ms. Bak expressed continuing support for 8 townhouse 
units. One of the N.I P. Committee's policies for the neigh- 
bourhood is to provide a diversity of affordable family 
housing. The Committee felt that if 3 single family houses were 
developed they would be too expensive for young families. 
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Mr. H. Morawsky advised that he had purchased the property 
over a year ago and applied to subdivide the site into 3 lots. 
It was suggested to him that a comprehensive development be pursued 
as there would be several difficulties in trying to subdivide the 
lot. He has presented three different schemes to the Planning 
Department. At least 8 townhouse units would have to be developed 
to bring the price down to a realistic level. If only 6 units 
are developed the units would cost at least $64,000. A single 
family house would cost $90,000. Mr. Morawsky stated at the 
last meeting in the area that it would not matter to him what 
they built. He could build 3 single family homes or a compre- 
hensive development with 8 units. 

Mr. R. Spaxman, Director of Planning, stated that he had 
reported to council on the question of increasing density in 
predominantly single family areas. Council indicated that the 
single family nature of these areas should be retained and the 
density should not be increased. Each individual application 
for townhouse development would have to be considered on its 
own merit. With respect to this application there are three 
different view points. When the applicant approached the Sub- 
division Section with a suggestion that he subdivide the large 
lot into 3 single family lots he was advised that for various 
reasons he should pursue comprehensive development. The Engineering 
Department would require a cul-de-sac at the entrance to the lots 
with a 50 ft. radius. This would require a large amount of the 
site and it would be extremely difficult to get three lots which 
maintained the minimum lot size requirement. 


Members of the Committee felt that subdivision of the site 
into 3 single family lots would be difficult and the best possible 
use of the site would be a townhouse development not exceeding 
6 units. 


RECOMMENDED 


THAT, as guidance to the Director of Planning in the issuance 
of a development permit for this site, the Committee has 
no objection to a suitably designed townhouse development 
not to exceed 6 units . 

4 

2 . Point Grey Road Properties 

The Committee considered a report of the City Manager dated 
June 7, 1978 (copy circulated) in which the Director of Planning 
advised that Council has approved a number of resolutions concerning 
Point Grey Road which remain outstanding. Amendments to the 
Zoning and Development By-law that affect Point Grey Road water- 
front properties have also been approved. The report outlines 
the resolutions and requests direction on appropriate means of 
dealing with them. On July 26, 1977 Council reaffirmed its long 
range acquisition policy for Point Grey Road. They instructed 
the Director of Planning to report back on proposals aimed at 
maintaining Point Grey Road property values . He was instructed 
to obtain the views of the Parks Board and the interested parties. 
On March 18, 1978 Council deferred a request to rescind this 
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motion and instructed the Director of Planning and Director of 
Legal Services to submit an amendment to the resolution which 
"properly reflected the Council's wishes on the matter". The 
report notes: 

" In view of the high degree of activity related to Point Grey 
Road properties in the last few months, staff would like Council 
direction on: 

1) whether Council wishes to consider the June 1977 Manager's 
report further or retain the present policy for the time 
being 

2) whether the modified resolution related to Point Grey Road 
property values is still required. 

If Council decides that no further staff action on these matters 
is required, the Director of Planning recommends the submissions 
related to the June 1977 report be acknowledged with thanks, and 
those submitting briefs be advised that no policy changes are 
contemplated at this time." 

Members of the Committee felt that the long term acquisition 
policy should be clarified noting that properties would be acquired 
on a willing seller, willing buyer basis, when funds become 
available. They also felt no further staff action was required. 

RECOMMENDED 

A. THAT the long term acquisition policy for Point Grey 
Road be clarified as follows; 

- Council will pursue the long term acquisition 
of properties on the north side of Point Grey 
Road as funds are made available, on the basis 
of willing seller, willing buyer. 

B. THAT no further staff action is necessary on the Council 
motions referred to in the Manager's report dated June 7, 
1978 . 

C. THAT the Director of Planning acknowledge with thanks 
the briefs submitted and advise interested parties 
that no changes are contemplated at this time . 

3 . Kensington N.I. P. - Kensington Community Centre 

The Committee considered a report of the City Manager dated 
June 23, 1978 (copy circulated). Present for the meeting were 
Mr. W. Strong, president of Kensington Community Centre Association, 
Mr. T. Barkley, Architect, and several Kensington residents. 

In the report the Director of Planning advises that no 
allocation of N.I. P. funding was proposed for the construction 
of the new community centre on Kensington Park as the $1.4 million 
was to be funded by an Urban Demonstration Grant ($850,000), the 
Vancouver Park Board ($150,000) and a Provincial Recreation 
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Facilities Fund Grant ($400,000) . The proposed community centre 
will provide a recreational sized pool, health club, handball 
courts, crafts room, and a multi-purpose room. 

Due to a number of factors, when the bids were opened for 
this project on June 14, 1978, the lowest bid came in at $415,000 
more than the amount of money available. A standard 6% increase 
in architectural fees charged ($35,000), should also be required 
making the total extra amount of money needed to be $450,000. 
Because bids are only valid for 30 days, the Kensington Community 
Centre Association immediately approached the Kensington Citizens ' 
N.I. P. Planning committee for assistance in meeting the shortfall. 

The Director of Planning recommended an allocation from the 
Kensington Neighbourhood improvement Program of up to $450,000 
to the Vancouver Park Board for the construction of the Kensington 
Community Centre in order to permit the construction of the Centre 
as it was originally sent out for tender. The proposed community 
centre has a very high priority among residents as a much needed 
facility. In order to meet the 30-day deadline of July 14, 1978, 
it will be necessary to approve the allocation of N.I. P. funds 
and the awarding of the contract at the July 11, 1978 Council 
meeting . 

As noted, the lowest construction bid on the project was 
$415,000 above the funds available. It has been suggested that 
part of this is due to the fact that this is a metric building 
and contractors have been very cautious in giving their estimates. 
The architect and the Park Board feel that it is possible to 
negotiate some of the sub-contracts in order to reduce the total 
amount of additional N.I. P. money required. As this exact amount 
is unknown at this time, the N.I, P. Committee's recommendation 
is to underwrite the total amount of $450,000, on the understanding 
that any unspent funds will return to N.I. P. 

Considering the strong support for the project, the Kensington 
Planning Committee considered two alternatives: (a) funding the 
shortfall for the project exactly as it was sent out for tender, or 
(b) funding the shortfall for the project with a reduction of the 
quality of the finishing materials for a cost saving of approxi- 
mately $100,000. The Planning Committee felt that this would 
significantly reduce the appearance of the community centre and 
that no compromises should be made on the quality of the centre 
and therefore unanimously voted to fund the total required amount 
of $450,000 from the Kensington N.I.P. budget. 

It is proposed that in order to make up the $450,000, funds 
should come from the amount allocated to the furnishings for the 
community centre ($150,000) and from the Contingency Fund ($300,000). 
It is understood that this will leave only $54,000 in the contingency 
fund, which is not sufficient "working" funds for the program 
and will require reconsideration of existing projects. The use 
of this Furnishings Funding of $150,000 will still leave funding 
of $80,000 for furnishings from the original $1.4 million. Central 
Mortgage & Housing Corporation and the Provincial Government have 
concurred with the use of N.I. P. funds in this manner. 
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The Director of Planning recommended that up to $450,000 
be allocated from the Kensington Neighbourhood improvement Program 
to the Vancouver Park Board for the construction of the Kensington 
Community Centre on the understanding that any cost overruns will 
be funded by the Park Board from their existing budget, cost 
shared as follows: 

City (25%) $112,500 
Province (25%) $112,500 
Federal (50%) $225,000 

The City Manager noted that if this project were being funded 
directly by the City we would recommend the project be cut back 
to available funding. However, funding was through an Urban 
Demonstration Grant and a Recreational Facilities Grant, and 
supplementary funding could be provided from N.I. P. to meet the 
3 0% overrun. Accordingly, the decision as to the appropriate 
level of expenditure and the following options are submitted for 
Committee's consideration: 


a) authorize the additional funding of $450,000 from 
NIP funds in accordancG with the Director of 
Planning .'s reconuncndation . 

b) request the Park Board in conjunction with the 
Community Center Association to provide the 
maximum possible reduction without major 
redesign . 

c) have the center redesigned to come within the $1.4 
Million available (in this regard the City Manager 
notes that in our experience health clubs, such as 
the one included here, also require heavy operating 
subsidization as a result of limited utilization 
and could be eliminated as one cost saving) . 


Mr. L. Foster, Director of Planning, Park Board, advises 
that representation had been made to the Minister stressing the 
timing on the bids and the need for a Provincial response on the 
Recreation Facilities Fund Grant. Members of the Committee stated 
that without confirmation of the provincial funding. Council could 
could not let the contract for the community centre. 

Mr. T. Barkley, Architect, advised that the cost of the 
community centre is high because it contains a concentration 
of specialized facilities. There were three things which were 
not anticipated in the contract: 

a) Metrif ication has proven to be more expensive — the 
sub-contractors did not want to bid on the project. 

b) Metric materials are not available. 

c) Construction cost increases. 

MS- J. Hlavach, Kensington Area Planner, advised that there 
are certain items that could be deleted or reduced but no firm 
figures are available from the contractor as yet. These reductions 
are estimated to be $45 - 50,000. 
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6. Flat Rates for Property Owners' Share of Completed 
Local Improvement Projects 

The. City Engineer reports as follows:- 

"Clause 51B of the Local Improvement Procedure By-law provides 
that,, by resolution, Council may establish a flat rate per foot frontage 
with respect to any two or more projects of a like nature, based on the 
average cost per foot frontage of such projects as estimated by Council. 

The flat rates shown in Schedule 'A' attached are derived from 
the contract costs and the costs of work done by City forces, together 
with an allowance for interest over the period of construction and other 
general charges. These rates for the property owners' share of the 
projects, which were completed during 1970, have been developed in 
accordance with the provisions of the Vancouver Charter and the Local 
Improvement Procedure By-law. 

RECOMMENDED that the table of flat rates shown in Schedule 'A' 
attached be approved." 

Your Board RECOMMENDS the above-noted report of the City Engineer 
be adopted. 


RECOMMENDATIONS : 

7. Proposed New Refuse Bylaw 
and Schedule of Rates 

The City Engineer and the Director of Finance report as follows: 

"On September 29, 1970 Council considered a report from the 
City Engineer and the Director of Finance dated September 18, 
1970 dealing with a proposed new Refuse Bylaw and Schedule of 
Rates. The report was referred back for further consideration 
on several points as follows: 

A. 'That, in respect of special and unscheduled collections 
(non carry out), that the proposed charge be sufficient 
to cover approximately 100% of the costs.' 

It has been Council policy to provide a special collection 
service at somewhat less than cost in order to assist the 
citizens in keeping their property clean, particularly 
since the Disposal Site was moved to Delta and outdoor 
burning was banned. 

Council may wish to consider one of the following proposals 

i) Charge 100% of the 1971 costs which are estimated to 
average $4.80 per cubic yard. The proposed minimum 
charge should then be $2.50 and the carry out charge 
$7.00 per cubic yard with a minimum of $3.50. 

or 

ii) Charge $4.00 per cubic yard which represents 88% of 

current costs. The proposed minimum charge should then 
be $2.00 and the carry out charge $6.00 per cubic yard 
with a minimum of $3.00. 
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Mr. Strong expressed the Kensington Cotrmunity Centre Associ- 
ation's concern that reductions would be made to cut down 
on the quality of the building. 

Members of the Committee requested that the Parks Board and 
the Director of Planning prepare a report outlining possible 
reductions for presentation to Council on July 11, 1978. 

RECOMMENDED 

THAT the Committee recommend to Council the reallocation of 
up to $450,000 from the Kensington Neighbourhood improvement 
Program to the Vancouver Park Board for the construction 
of the Kensington Community Centre on the understanding 
that any cost overruns will be funded by the Park Board 
from the existing budget; costs to be shared as follows: 

City $112,500 
Province $112,500 
Federal $2^5,000 

subject to confirmation of the Provincial Government 
Recreation Facilities Grant of $400,000. 


(Alderman Kennedy left the meeting during discussion of 
the above item.) 


INFORMATION 

4. Public Competition for "ideas and Concepts" for a Park 
at Burrard/Dunsmuir 


The Committee considered a report of the City Manager dated 
June 15, 1978 (copy circulated) in which the Director of Planning 
seeks approval for a public competition process designed to provide: 

a) An appropriate park program 

b) An appropriate park design 

c) A funding and implementation procedure 

Members of the committee enquired as to the status of the 
negotiations for the transfer or purchase of the Provincial Govern- 
ment property on the proposed park site. Mr. K. Dobell, Deputy 
City Manager, advised that this has been under discussion for 
sometime and it is expected that it will be resolved shortly. The 
Committee agreed that this matter should be deferred to a future 
meeting of the Committee at which time a report from the City 
Manager on the status of negotiations would be available.* 


* NOTE FROM CLERK : The City Manager will report this matter at 

the Council meeting on July 11, 1978. Council may wish to consider 
the recommendations contained in the report of the City Manager 
dated June 15, 1978. 
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5 . Redevelopment of the North Shore of False Creek - 
(Manager's report dated June 20, 1978) 


6 . Kingsway Task Force 


As the time allocation for the meeting had expired the 
Committee agreed to defer the above matters to the next meeting 
of the Committee . 


The meeting adjourned at approximately 3:45 p.m. 


* * * * 
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MANAGER'S REPORT 



July 6, 1978 

TO: Vancouver City Council 

SUBJECT: Kensington N.I. P. - Kensington Community Centre 

Building Revisions. 

CLASSIFICATION: CONSIDERATION 


The Director of Planning reports as follows: 

"On June 29, 1978, the Planning and Development Committee of City Council 
considered a recoirmendation from the Director of Planning concerning the const- 
ruction of the new Kensington Community Centre. The Community Centre had a 
total budget of $1.4 million, composed of $850,000 from a Federal Urban 
Demonstration Grant, $150,000 from the Vancouver Park Board and $400,000 from 
the Provincial Recreation Facilities Grant (not confirmed at this time). Upon 
the opening of the construction bids on June 14, 1978, it was found that the 
lowest bid was $415,000 over the funds available. This amount would have to be 
accompanied by the standard 6% increase in fees charged, $35,000, making the 
total extra amount of money needed to be $450,000. The Director of Planning 
had recommended in his report of June 23, 1978 that the entire shortfall of 
$450,000 be made up from the funds available to the Kensington Neighbourhood 
Improvement Program. 

Planning and Development Committee was concerned that the lowest construction 
bid was so much in excess of the amount of money available. The Committee 
agreed that Kensington N.I. P. money could be used to meet the shortfall on the 
understanding that the Park Board and Kensington Community Centre Association 
would meet and try to agree on certain items that could be revised to result in 
a lower construction cost. This meeting took place on July 4, 1978, and a 
number of items were agreed upon: 

(a) To change sidewalk pavers to concrete - a total credit of $4,308.00. 

(b) Revision to fixing of exterior and interior cedar trellis - total credit 
of $4,510.00. 

(c) Delete exterior handrail at roof and extend concrete parapet - total credit 
of $3,668.00. 

(c3) Revision to chimney - total credit of $1 ,192.00. 

(e) Change asphalt curbs in parking area to concrete curbs - there is an 
inclusion for standard 7" x 7" x 6'-0" precast bumper curbs at parking area 
and machine place balance at site as shown - this change will be 

$1 ,635.00 EXTRA. 

(f) Change in Stantrol control - total credit of $13,996.00. 

(g) Revision to mechanical drawings for a total credit of $2,350.00. 

(h) Delete exterior trellis over walkway between the new community centre and 
the existing community hall for a credit of $12,344. 

(i) Extra change of $9,100 for glazing due to lowest bidder withdrawing. 

These items result in a reduction of $31,643, making the extra 
amount necessary for constructio'^ to be $383,357. i"h1s amount would also have 
to be accompanied by a 6% design fee, which would now be $23,001 making a 
revised shortfall of $406,358.00. 

The architect has agreed to provide a cash donation of $7,000 towards equipping 
the exercise rmm. This means that the amount required from the Kensington 
Neighbourhood Improvement Program can be reduced by this amount. The total revised 
shortfall required from N.I. P. is $399,358.00. 
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The Director of Planning therefore, recommendr, 

THAT up to $399,358 be allocated from the Kensington Neighbourhood 
Improvement Program to the Vancouver Park Board for the construction 
of the Kensington Community Centre, on the understanding that any cost 
ove*-*''jn£ will be funded by the Park Board from their existing budget 
and also subject to confirmation from the Provincial Government of the 
required Recreation Facilities Grant." 


The City Manager notes that the matter will be discussed by the 
Parks Board on July 10, and a communication from them is expected 
on July 11. 

The City Manager submits the report for CONSIDERATION. 


FOR COmm ACTION SEE PAGEfSl H 77 
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REPORT TO COUNCIL 



STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


JUNE 29, 1978 


A meeting of the Standing Committee on Finance and Administration 
was held on Thursday, June 29, 1978, in the No. 1 Committee Room, 
Third Floor, City Hall, at 3:30 p.m. 


PRESENT: Alderman M. Brown, Chairman 

Alderman B. Gerard 

Alderman W. Gibson 

Alderman D. Marzari 

Alderman G. Puil 


CLERK : G. Barden 


RECOMMENDATION 


1. Departmental Review - Reports 
Back on Budget Reductions 

The Committee had for consideration a Manager's Report dated 
June 27, 1978, and reports from Planning, Finance, Engineering, 
Social Planning and the Park Board on possible budget reductions as 
requested by Council on April 11, 1978. 

Representatives spoke to their reports and the Committee com- 
mended the Planning, Finance and Engineering Departments on their 
reports which dealt with reductions in accordance with Council's 
direction. The Social Planning Department met their 1978 budget 
reductions as requested by Council but did not meet the 1979 require- 
ments. The Park Board fell below Council instruction for 1978 and 
did not meet requirements for 1979. 

During discussion the Committee agreed each Department must 
be dealt with on a fair and equal basis according to Council's 
instructions. 

To meet the requirements the Superintendent of P. irks stated he 
would have to cut 80 temporary students who have been hired for the 
Slimmer. This would mean the grass would not be cut and a lot of 
maintenance would not be done. This was not acceptable to the Park 
Board. The Social Planning Department would need to achieve a 
$10,000 cut for 1979 to meet Council's instructions and the Director 
of Social Planning stated he felt he could make the $10,000 cut by 
the Fall of this year but would ask that the reduction be considered 
for 1979 requirements. 

The Committee felt that the Social Planning Depa rtment and 
Park Board were instructed by Council to make reductions and they 
should have submitted their options to achieve the reductions, in- 
cluding ramifications, so that the Committee could ma]:e a fair and 
proper decision. 

Following further discussion, it was felt more time was required 
to review the reports prior to making recommendations to Council 
and it was 

RECOMMENDED 

THAT the matter be deferred to the next meeting of the 
Finance Committee and that it be the first item on Agenda. 


The meeting adjourned at approximately 5:30 p.m. 

FOR COUNCIL ACTION SEE PAGE(S) 
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REPORT TO COUNCIL 



STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


JUNE 22, 1978 


A meeting (In Camera) of the Standing Committee of Council 
on Planning and Development was held in the No. 2 Committee Room, 
Third Floor, City Hall, on Thursday, June 22, 1978 at approximately 
2:45 p .m . 


PRESENT 


Alderman Harcourt, chairman 
Alderman Brown 
Alderman Gibson 
Alderman Puil 


ABSENT 


Alderman Kennedy 


ALSO 
PRESENT 


Alderman Ford 


CLERK TO THE 
COMMITTEE 


M. 


Cross 


RECOMMENDATION 

1 . Manhattan Apartments 

The Committee considered a report of the City Manager dated 
June 20, 1978 (copy circulated) in which the Director of Social 
Planning reports that Vancouver city Council at its meeting (In 
Camera) on September 27, 1977, approved recommendations from the 
Joint Meeting of Standing Committees on Community Services and 
Planning and Development dated September 15, 1977 one of which 
was : 

The Supervisor of Properties be instructed to negotiate a 
purchase price for the Manhattan Apartments and to report 
to Council with the Director of Social Planning after 
consultation with the Manhattan Planning Committee; such 
report to include a thorough review of the extent of 
renovation required and anticipated future operating 
costs . 

On November 1, 1977, the Supervisor of Properti'-s Division 
advised that the owner had decided not to sell but rather to 
retain and continue operating the building. it was learned that 
the owner had set a value of $2,000,000 on this property. As 
the economic viability of the City acquiring and rehabilitating 
the Manhattan Apartments was predicated on an acquisition price 
of approximately $800,000, no further action was taken. 

in a letter dated April 6, 1978, Mr. J. Ross McClellan, 
Solicitor, for the owners of the Manhattan Apartments , states 
that his client is now in a position to replace the Manhattan 
Apartments with a one storey commercial building and requested 
that his client's application for Demolition Permit dated June 19, 
1975, be processed without further delay. 


eont ' d 
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Seisoxt ^0 Council 

Sta»ain0 CSpttimittee of council 

on Planning and Development 

June 22, 1978 (VIII-2J 

Clause 13^, i ^^jfelnaial f 

The Director of Permits and Licenses has advised Mr. McClellan 
on the status of his client's application for Demolition Permit 
and that the Director of Social planning would advise him on the 
City's present interest in the subject property. Several discus- 
sions have been carried out with the owner's solicitor. On June 7, 
1978, Mr. McClellan advised Social Planning staff that his client 
would defer action on the application for Demolition Permit pro- 
vided the City resumed negotiations to purchase . 

As it is not possible to reassess the economic feasibility 
of the City acquiring and renovating the Manhattan until it is 
known what the purchase price will be, the Director of Social 
Planning recommends: 

That investigation regarding purchase be made by 
Supervisor of Properties for report back to Committee 
and Council. 

The City Manager recommended that the Supervisor of Properties 
be authorized to carry out the necessary investigation to finalize 
the purchase price of the Manhattan Apartments with a report back 
to Committee . 

Mr. D. Vanin, Social Planning Department, advised that the 
Department feels it is worthwhile to rehabilitate and preserve 
housing in the Inner City. His Department is prepared to do another 
feasibility study but this cannot be done without knowing the 
purchase price . 

RECOMMENDED 

THAT the Supervisor of Properties be authorized to carry 
out the necessary investigation to finalize the purchase 
price of the Manhattan Apartments and report back. 

The meeting adjourned at approximately 3:00 p.m. 


FOR COUNC/L ACTION SEE PAGEfS).,4S0 
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CITY OF VANCOUVER 

SPECIAL COUNCIL - JULY 11^ 1978 

A Special Meeting of the Council of the City of Vancouver 
was held on Tuesday, July 11, 1978, in the Council Chamber at 
approximately 2:00 p.m. 

PRESENT ; Mayor Volrich 

Aldermen Bellamy, Brown, Ford, Gerard, Harcourt, 
Kennedy, Marzari, Puil and Rankin 

ABSENT: Alderman Gibson 

CLERK TO THE COUNCIL: D.H. Little 


Local Improvements by Petition 


MOVED by Aid. Bellamy, 
SECONDED by Aid. Puil, 

THAT this Council resolve itself into a Court of Revision for 
the purpose of hearing complaints against the proposed assessments 
or the accuracy of frontage measurements, or any other complaints 
which persons interested may desire to make and which is by law 
cognizable by the Court, Mayor Volrich in the Chair. 

- CARRIED UNANIMOUSLY 


Pavement and Curbs - Downtown Streets 

(Quebec Street & Terminal Avenue) by Petition - 

Schedule #451 


The Court noted Schedule #451 as submitted by the Collector 
of Taxes listing a local improvement project by petition. 

MOVED by Aid. Puil, 
SECONDED by Aid. Rankin, 

THAT Schedule #451 as submitted by the Collector of Taxes 
be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Puil, 

THAT the Court of Revision rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Kennedy, 

THAT the report of the Court of Revision be received. 

- CARRIED UNANIMOUSLY 

Local Improvement Subsequent Procedure 

The Council heard the following representation speaking to 
the project listed: 

Schedule & Comments 
Project No. 

Mr. Davidowitz 451/1 Requested project be deferred 

to next year to permit 
consideration of other project 
of greater urgency. 


Council noted a report of the City Manager dated July 5, 1978, 
in which the City Engineer reported as follows: 


Cont'd 


Special Council (Court of Revision) , July 11, 1978 .... 2 


Local Improvement Subsequent 
Procedure (Cont'd) 


"GENERAL 

A project for a Pavement and Curbs (Court #451, Schedule I) on Quebec Street from 
2nd Avenue to the S.P.L. of Lot 1, D.L. 196, 541, 2037, 4670 and 4677, Plan 15452, 
on the west side, and from 2nd Avenue to a point approximately 18.33 feet N. of 
the S.P.L. of Lot D, D.L. 196 and 2037, Plan 12898. on the east side, (i.e., to a 
line about 890 feet north of Terminal Avenue) AND Terminal Avenue, from Quebec 
Street to Main Street was advanced to a Court of Revision on July 11, 1978 and 
was defeated. 

DISCUSSION ; 

Quebec Street and Terminal Avenue are two important links in the South By-pass 
System, previously approved by City Council as a necessary part of the Downtown 
Transportation Plan. Both Terminal Avenue and Quebec Street, north of First 
Avenue, are presently 4-lane, uncurbed roadways, while Quebec, between First 
and Second Avenues, is a 2-lane strip pavement. 

(a) Present Role 

Quebec Street at present functions as part of the Main Street corridor north 
of 2nd Avenue. In the last four years, southbound peak hour traffic on this 
portion of Quebec Street has almost doubled, while northbound traffic has 
increased five-fold. Because of the high volumes of traffic using the Main 
Street corridor as a route to and from the downtown, it is now necessary to 
improve both Quebec alongside False Creek and the portion of Terminal between 
Quebec and Main Streets so that traffic can be accommodated without the long 
delays presently being experienced. Improving these streets will bring about 
improved operating conditions along Main Street, thus facilitating transit 
operations . 

(b) Future Role 

The function of Quebec Street will be greatly expanded with completion of the 
balance of the South By-pass. This system is designed to relieve a number of 
congested streets in the historic areas of the downtown by providing an 
alternate route into downtown for through traffic. The Taylor Street portion 
of the By-pass provides an alternate route to the southern and western portion 
of downtown, thus relieving Hastings, Cordova, Main and similar congested 
streets. The Pender Connection provides further relief to Pender Street and 
permits closure of the Pender-Keefer Diversion. All of this through traffic 
will use Quebec Street, and a large proportion will use Terminal Avenue as well. 

Funds were appropriated in the previous Five-year Plan and additional funds 
were added in the 1976-1981 Five-year Capital Plan for the completion of this 
work. City Council on April 11, when dealing with a report on the Chinese 
Cultural Centre, were advised of the need to complete this South By-pass System. 
It is my opinion that this piece of roadway under consideration is necessary in 
the public interest and therefore should be advanced as a local improvement on 
Special Grounds. 

FINANCIAL 

The cost sharing for this project is: 


When Council undertakes a project on Special Grounds, a property owner's share 
is limited to 25% of his assessed land value. None of the properties on this 
project is affected by this limitation. Funds for the City's share of the 
project are available, subject to approval of the 1978 Streets Basic Capital 
Budget. 


Property Owner 
City 

Total Cost 


$ 99,987 
$282,013 
$382,000 


Cont'd 
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Special Council (Court of Revision) , July 11, 1978 .... 3 

Local Improvement Subsequent 
Procedure (Cont'd) 


RECOMMENDATIO N 

I RECOMMEND that tlie following project for a Pavement and Curbs be undertaken 
on Special Grounds and that Council pass a formal resolution to this effect 
(this will require the votes of two-thirds of all members of Council) , and that 
funds for the City's share be approved in anticipation of general budget 
approval; 

Quebec Street from 2nd Avenue to the S.P.L. of Lot 1, D.L. 196, 541, 2037, 4670 
and 4677, Plan 15452, on the west side, and from 2nd Avenue to a point approxi- 
mately 18.33 feet N. of the S.P.L. of Lot D, D.L. 196 and 2037, Plan 12898, on 
the east side., (i.e., to a line about 890 feet north of Terminal Avenue) AND 
Terminal Avenue, from Quebec Street to Main Street." 

The City Manager RT^COMMENDS that the foregoing recommendation of the City Engineer 
be approved. 


The Assistant City Engineer (Traffic) reviewed for Council the 
reasons why the Engineering Department was recommending that this 
project proceed on Special Grounds. 

MOVED by Aid. Puil, 
SECONDED by Aid. Harcourt, 

THAT the recommendation of the City Manager contained in his 
report dated July 5, 1978, be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Puil, 
SECONDED by Aid. Harcourt, 

WHEREAS a proposed project for pavement and Portland 
cement concrete curbs on Quebec Street from Second Avenue to 
the south property line of Lot 1, District Lots 196, 541, 2037, 
4670 and 46 77, Plan 15452 on the west side, and from Second 
Avenue to a point approximately 18.33 feet north of the south 
property line of Lot D, District Lots 196 and 2037, Plan 12898 
on the east side, (i.e. to a line about 890 feet north of 
Terminal Avenue) and Terminal Avenue from Quebec Street to Main 
Street was recommended by the City Manager on May 5, 1978, and 
approved by Council on May 16, 19 78; 

AND WHEREAS the said project was advanced as a local 
improvement on the initiative principle to a Court of Revision 
on July 11, 19 78, and was defeated; 

AND WHEREAS it is hereby declared that it is necessary 
in the public interest to construct pavement and concrete curbs 
on the said portions of Quebec Street and Terminal Avenue, as 
hereinafter set forth; 

AND WHEREAS the Council deems that the said project 
will specially benefit the real property fronting and abutting 
on the said portions of Quebec Street and Terminal Avenue; 

AND WHEREAS the Council may by authority contained 
in subsection (3) of Section 50 6 of the Vancouver Charter by 
resolution passed by two- thirds of all its members, undertake 
and carry out the paving and the construction of concrete 
curbs, aforesaid; 

NOW THEREFORE BE IT RESOLVED that a pavement with 
a Portland cement concrete or asphaltic concrete base and 
asphaltic concrete wearing surface, together with the necessary 
Portland cement concrete curbs and all other necessary and 
incidental work in connection therewith, be constructed on the 
said portions of Quebec Street and Terminal Avenue; 


Cont'd 
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Clause 7 Continued 

B. 'That refuse bills be not issued for charges under $1.00' 

On May 26, 1970 Council referred a Board of Administration 
report on Scavenging Billing - Minimum Charge to the Stand- 
ing Committee on Finance, for consideration. This matter 
has not yet been dealt with. 

The report concluded by asking Council consideration of two 
possibilities for handling minimum charges. They were: 

i) instituting a minimum charge of $1.00 per two month 
billing period on private dwelling scavenging billing 
accounts , 

or 

ii ) specifying that bills for less than $1.00 not be sent 

to the customer, but the amounts be written off (approxi- 
mately $1,400 per year). 

Council may have other suggestions for handling the problem 
but i) and ii) above would appear to be the most reasonable 
with ii) being probably more equitable. 

The report also noted for the information of Council that 
the total costs of recording, processing, preparing, mailing 
and receiving the payment for one scavenging bill is esti- 
mated to be 26.6* in 1970. 

C. 'That in the case of duplex dwellings, two free cans per 
week be allowed for each dwelling of the duplex. ' 

Both the existing and proposed Refuse Bylaws in general 
define a Dwelling as any premises occupied, used or 
intended to be used exclusively as a living area and 
containing not more than two dwelling units. A duplex 
has therefore been considered the same as a single family 
dwelling and two cans of refuse per week are removed at 
no additional charge. If additional quantities are 
removed this is done on an extra charge basis whether 
the dwelling be single family or duplex. 

In the case of a triplex, apartment house or licensed 
rooming house, etc., all garbage collection is done on 
a full charge basis since these are considered commercial 
enterprises. A duplex has been considered a dwelling 
even though normally at least one of the separate units 
is rented. 

If four cans of refuse per week are permitted instead of 
two, at no extra charge, it is estimated that the additional 
garbage placed out for collection will average an extra 
3/4 can per week per duplex over and above the amount 
collected now. It is estimated that there are 6,500 
buildings which fall into the duplex category for garbage 
collection purposes. The annual collection and disposal 
cost of the additional refuse is estimated at $48,500 and 
two additional trucks will be required at $58,000. 

D. 'That in regard to single family and duplex dwelling charges, 
consideration be given to some suitable type of prepaid 
costs system , ' 

The amount of cash collected from dwellings by garbage 
crews is relatively small, amounting to approximately 
$2,500 annually. In general, the practice followed is 
that collection crews remove, without charge, an additional 
box or bundle of material occasionally placed out with the 
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Local Improvement Subsequent 
Procedure (Cont'd) 

AND BE IT FURTHER RESOLVED that the cost of the 
construction of the said pavement, curbs and all other necessary 
and incidental work in connection therewith be assessed against 
the real property fronting and abutting thereon as a local 
improvement upon the basis provided in By-law No. 3614, being 
the Local Improvement Procedure By-law, subject, however, to 
the limitations prescribed in the Vancouver Charter, aforesaid; 

AND BE IT FURTHER RESOLVED that the proportion of 
the cost of the construction of the said pavement, curbs and 
all other necessary and incidental work in connection therewith 
to be borne by the City pursuant to the Local Improvement 
Procedure By-law and the Vancouver Charter, aforesaid, be paid 
out of the general revenue of the City or out of the capital 
funds raised by the issue of debentures upon the general credit 
of the City at large. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 


The Special Council adjourned at 2:15 p.m. following which 
Council reconvened in Regular Council. 


The foregoing are Minutes of the SpeciAlL Council Meeting 
(Court of Revision) of July 11, 1978 , sJdopted by Council 
on July 25, 1978. 



MAYOR 


CITY OF VANCOUVER 


SPECIAL COUNCIL - JULY 11, 1978 
PUBLIC HEARING 

A Special Meeting of the Council of the City of Vancouver 
was held on Tuesday, July 11, 1978, at approximately 7:30 p.m. 
in the Council Chamber, for the purpose of holding a Public 
Hearing to amend the Zoning and Development By-law. 


PRESENT: Mayor Volrich 

Aid. Brown, Ford, Gerard, Harcourt 
Kennedy, Puil, Rankin 

ABSENT: Aid. Bellamy, Gibson, Marzari 


CLERK TO THE COL^'CIL : J. Thomas 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Gerard, 
SECONDED by Aid. Brown 

THAT this Council resolve itself into Committee of the 
Whole, Mayor Volrich in the Chair, to consider an amendment 
to' the Zoning and pevelopment By-law. 

- CARRIED UNANIMOUSLY 

The Clerk read the application together with related 
information. 


Proposed Rezoning of three lots on the 
South Side of East Georgia Street 


A rezoning application has been received as follows : 


LOCATION : 3 LOTS ON THE SOUTH SIDE OF EAST GEORGIA STREET 

WEST OF GLEN DRIVE 

Lots 6, 7 and 8, Block 95, D.L. 181, Plan 196 


Present Zone: RT-3 Two-Family Dwelling District 
Requested Zone: M-l Industrial District 


The Director of Planning recommends that the rezoning 
be refused. 

The application arises from a request by the owner of 
Lots 6 and 7 (1026 and 1030 East Georgia Street) to rezone 
Lots 6 and 7 back to M-l (Industrial District), and pursuant 
to a subsequent resolution of City Council instructing 
Lot 8 be included in the application. 


Cont'd. 
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Proposed Rezoning of three lots on the 
South Side of East Georgia Street 


Mr. D. Cornejo, Area Planner, reviewed the background to 
the application. Ke advised the subject lots had been 
included in the Kiwassa N.I. P. Area rezoning approved by 
Council at a Public Hearing in the area on February 23, 
1978, whereby most of the Kiwassa area had been rezoned from 
M-1 (Industrial) to RT-3 (Duplex and Semi-Detached) . Lots 
6 and 7 were owned by Mr. Martin Mache and were occupied by 
tv.'O family residences. Lot 8 was City-owned and contained 
no buildings. 

Subsequent to the Public Hearing, the legal representative 
of the owner of Lots 6 and 7 appeared before Council and 
requested that the lots be excluded from rezoning because 
Council at the Public Hearing deleted a number of properties 
from the rezoning at the owners' request. 

Mr. Cornejo advised that the Director of Planning felt 
if Council approved the rezoning back to M-1, a fairly 
dangerous precedent would be established relative to other 
fringe area properties with surrounding industrial uses. 
Council, the Province, Federal Government and area residents 
through N.I.P and R.R.A.P. funding programs, had made a 
decision to rezone the Kiwassa area in order to stabilize and 
improve the residential component. The deletion of the 
subject properties would not contribute to that objective and 
could jeopardize the Neighbourhood Improvement Program by 
lowering the residential component to below the required 
50 per cent. 

Mr. Svend Robinson addressed Council on behalf of the 
owner of Lots 6 and 7 and advised Mr. Mache had been on 
vacation when the Public Hearing was held in February, and 
therefore, had not been in the position to request exclusion 
as had other property owners. The lots were inappropriate for 
residential use, being in a pocket with industrial uses to the 
east and south, and a railway right of way to the west. The 
houses on the lots were run-down and Mr. Mache intended to 
clear the lots and build a warehouse in connection with his 
business. 

The Mayor called for speakers for or against the 
application and the following addressed the Council in opposition 
to the proposed rezoning: 


- Mr. Don Berg, Chairman, Kiwassa N.I.P. Committee 

- Ms. Anne Chan, Vice-chairman, Kiwassa N.I.P. Committee 

- Ms. Pat Raffety, Setacona Development Society 

- Mr. Graham Cunningham, 1152 East Georgia Street 

- Mr. David Lane, 1034 East Pender Street 

- Ms. Pat Pope, 1033 Keefer Street 

- Ms. Bessie Lee, S.P.O.T.A. 

- Mr. Gary Chapman, Strathcona Community Centre Association 

- Mr. Michael Goldberg, Kiwassa Neighbourhood Services 


Mr. Frank Helden, Haida Drive Association / also addressed 
Council and requested Council's early consideration of the 
many problems plaguing the East End of Vancouver. 

Members of Council questioned the Planning Department 
representatives on the situation regarding N.I.P. funding 
should the subject lots be deleted and the residential component 
fall below the 50 per cent requirement. Mr. Cornejo replied 
if Council rezoned the three lots back to industrial, the 
residential percentage would drop below the required percentage. 


Cont'd. . . 
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Proposed Rezoning of three lots on the 
South Side of East Georgia Street 


However, a similar situation had existed in the Downtown 
Eastside because of mixed uses and in that situation, a 
special decision was made. The Director of Planning would 
be required to come back to Council with a report recommending 
further discussion with senior governments. 

MOVED by Aid. Puil, 
SECONDED by Aid. Kennedy 

THAT the application to rezone Lots 6, 7 and 8, Block 95, 
D.L. 181, Plan 196 (South Side of East Georgia Street) from 
RT-3 (Two Family District) to M-1 (Industrial District) be 
approved . 


- CARRIED 


(Alderman Rankin opposed) 


During the foregoing discussion, the Mayor directed that 
material prepared by the Planning Department for future 
Public Hearings should include an explanatory note setting 
forth in clearly understandable language, pertinent information 
for the public relating to the items under consideration. 


RISE FROM COMMITTEE OF THE WHOLE 

MOVED by Aid. Harcourt, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Gerard, 
SECONDED by Aid. Brown 

THAT the report of the Committee of the Whole be adopted 
and that the Director of Legal Services be instructed to 
prepare and bring in the necessary amendments to the Rezoning 
and Development By-law. 

- CARRIED UNANIMOUSLY 


The Special Council meeting adjourned at approximately 8:35 p.m. 
to reconvene IN CAMERA. 


The foregoing are Minutes of the Special CjDuncil Meeting 
(Public Hearing) of July 11, 1978 , adopjted/ by Council on 
July 25, 1978. 
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C: TY of VANCOUVER 
SPECIAL COUNCIL - JULY 12, 1978 


A Special Meeting of the Council of the City of Vancouver was 
held on Wednesday, July 12, 1978, at 10:00 a.m. in the Council 
Chamber, third floor. City Hall, for the purpose of considering 
three license applications made by Celebrity Enterprises Ltd. 


PRESENT: Mayor Volrich 

Aldermen Bellamy, Brown, Ford, Gerard, 
Harcourt, Marzari and Puil 

ABSENT : Aldermen Gibson, Kennedy and Rankin 

CLERK TO THE COUNCIL: G. Barden 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Brown, 
SECONDED by Aid. Harcourt, 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Volrich in the Chair. 

- CARRIED UNANIMOUSLY 

1. Licence Applications - 

Celebrity Enterprises Ltd. 

Mr. A. Branca, lawyer for the appellant, requested an adjourn- 
ment of the proceedings to a date when as many members of Council 
as possible would be present. 

MOVED by Aid. Marzari, 

THAT the request for an adjournment be denied and that the 
hearing proceed this day. 

The Mayor advised that it would be very difficult to set a 
date in the next two months when more members of Council could be 
present, because of annual vacations and other commitments but 
should an adjournment be granted he would endeavour to set a date 
as soon as possible but it would not likely be prior to September. 
It was also explained that Aid. Gibson was expected to be out of 
town until July 25, Aid. Rankin was absent from the meeting because 
of a conflict of interest and Aid. Kennedy had advised that he did 
not wish to attend. 

Following further discussion, a five-minute adjournment was 
suggested to allow Mr. Branca to discuss with his clients whether 
they wished to proceed with the hearing or continue to ask for an 
adjournment to a future date. Mr. Branca advised he would like 
the five minutes with his clients. 

Council, therefore, recessed at 10:30 a.m. 

The Council reconvened at 10:40 a.m. 

The Council was advised that Mr. Branca and his clients wished 
an adjournment of the proceedings to a date when as many members of 
Council as possible could be present. 


continued 
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Special Council, July 12, 1978 , 2 

Licence Applications - 

Celebrity Enterprises Ltd. (cont'd ) 

The Motion of Aid. Marzari presented earlier in the proceedings 
was put as follows: 

THAT the request for an adjournment be denied and that the 
hearing proceed this day. 

- LOST 

(Aid. Bellamy, Brown, Ford, Harcourt, 
Puil and the Mayor opposed) 

MOVED by Aid. Puil, 

THAT an adjournment of the proceedings to a date to be arranged 
be approved. 

- CARRIED 

(Aid. Marzari opposed) 

COMMITTEE OF THE WHOLE 
MOVED by Aid. Puil, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Puil, 
SECONDED by Aid. Harcourt, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 10:55 a.m. 


The foregoing are Minutes of the Special I Council Meeting 
of July 12, 1978, adopted by Council or/ ijuly 25, 1978. 
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CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, July 25, 197 8, in the Council Chamber, 
commencing at 9:30 a.m. 

PRESENT ; Mayor Volrich 

Alderman Bellamy, Brown, Ford, Gerard, 
Gibson, Harcourt, Kennedy, 
Marzari and Rankin 

ABSENT : Alderman Puil 

CLERK TO THE COUNCIL: D.H. Little. 


PRAYER 

The proceedings in the Council Chamber were opened with 
prayer, offered by the Civic Chaplain, Major A. MacBain of the 
Salvation Army. 


'IN CAMERA' MEETING 

The Council was advised there were matters to be 
considered 'In Camera' later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Brown, 
SECONDED by Aid. Bellamy 

THAT the Minutes of the following meetings be adopted: 


Regular Council (Except 'In Camera) of July 

Special Council (Court of Revision) of July 

Special Council (Public Hearing) of July 

Special Council (Penthouse Hearing) of July 


11, 
11, 
11, 
12, 


1978 
1978 
1978 
1978 


- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Harcourt 
SECONDED by Aid. Bellamy 

THAT this Council resolve itself into Committee of the 
Whole, Mayor Volrich in the Chair. 

- CARRIED UNANIMOUSLY 


UNFINISHED BUSINESS 

1 . Regulation of Shopping Hours 

Council, on June 20, 1978, after hearing a number of 
delegations on Regulation of Shopping Hours, deferred consider- 
ation of a City Manager's report of March 23, 1978, on the topic. 
Also, on July 11, 1978, Council deferred a memorandum from the 
Mayor which included a number of recommendations, pending 
consideration of the whole matter when the results of the Downtown 
Business Association's survey is before Council. 

Pursuant thereto. Council noted a brief, dated July 19,1978 
from the Association enclosing a copy of a survey of residents ' 
attitudes on shopping hours. 


Cont*)3 


Eegtiiar Conmilt July 25 ^ 19? 8. 


CI^INXSHED BUSINESS (Cont'd) 

MOVED by Aid. Brown 

THAT the Director of Legal Services submit an amendment 
to the Shop Closing By-law which will permit unlimited shopping 
hours . 

- LOST 

(Aid. Bellamy, Ford, Gerard, Gibson, Harcourt, 

Kennedy, Marzari, Rankin and the Mayor opposed) 

MOVED by Aid. Rankin 

THAT the following recommendations of the Mayor be amended 
and then approved as follov;s: 

1. Council approve the provisions of recommendation No. 3 
on page 4 of the Manager's report dated March 23, 1978 
This will involve a By-law Amendment to do the following: 

a) require "screening off" of certain items which 
are excluded from sale during "after hours"; 

b) create a new category known as "souvenir shop" 
which would be exempt from closing hours under 
certain conditions. 

2. The By-law also provide for exceptions of certain 
stores in special character areas which may be deter- 
mined by Council (e.g. Gastown) 

3. There be no extension of present retail shopping hours. 

4. The Director of Permits & Licenses review the entire 
retail store situation as far as Sunday openings are 
concerned to determine those which are clearly in 
contravention of the provisions of the Lord's Day Act. 

5. The Director be instructed to request those stores to 
cease opening for business on Sundays. 

6. Where such warning is ignored the Director be instructed 
to proceed with prosecution. 

7. The Attorney-General be requested to provide permission 
for prosecution in all situations v;here prosecution may 
be warranted; a nd should the Attorney-General refuse 
to grant perm ission, the Acting Director ot Permits and 
Licenses and the Director ot Legal Services will then 
report to Council pertinent infor mation in respect oT 
TRS ■ snow cause ■ procedure . 


8. If a store is convicted and continues to operate on Sundays 
in violation of the law, such store be required to show 
cause why its business license should not be suspended. 

- CARRIED 

(Aid. Brown opposed to recommendations 1, 3, 5, 6, & 7) 


Underlining denotes amendment 


COMMUNICATIONS OR PETITIONS 

1. Grant Request - Participation 
in Western Canadian Soccer 
Championship . 

In a letter dated July 18, 1978, the Juvenile Sports 
Chairman of the Royal Canadian Legion (Grandview Branch) 
requested a grant of $3,000 to assist the Legion's sponsored 
soccer team travelling to Brandon, Manitoba for the Western 
Canadian Soccer Championship. 

MOVED by Aid. Rankin 

THAT a grant of $1,000 to the Royal Canadian Legion 
(Grandview Branch) be approved. 

- LOST NOT HAVING 
RECEIVED THE 
REQUIRED MAJORITY 

(Aid. Brown, Ford and Kennedy opposed) 

2. Personal Care Homes - Guidelines 
D.P.A. 1180 West 15th Avenue 

The following memorandum, dated July 20, 1978, from the 
City Clerk was noted: 

" Council on July 11, 1978 after hearing a delega- 
tion on the above subject passed the following motion: 

"THAT further consideration of this matter be 
deferred to the next meeting of Council, and 
in the meantime, the Director of Planning 
meet with the neighbouring residents and the 
applicants to reconsider this matter, based 
on the undertaking given this day that the 
building will be used as a commercial boarding 
house, and the Director of Planning report to 
the next meeting of Council on the result of 
this meeting." 

The Director of Planning is unable to report to 
this meeting as directed but will report to the next 
meeting of Council. 

It is therefore requested that this matter be 
deferred to the Council meeting of August 1, 1978. " 


MOVED by Aid. Harcourt 

THAT the foregoing request to defer the report of the 
Director of Planning to the August 1st Council Meeting, be 
granted . 

- CARRIED UNANIMOUSLY 
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CQMMUNICATIOMS OR PETITIONS ( Cptlt ' d ) 

i. Development Permit Application 
124 Robson Street. 


In a letter dated July 20, 1978, Romses, Kwan & Associates 
requested to appear as a delegation later this day, concerning 
the Development Permit Application for 124 Robson Street. 


MOVED by Aid. Harcourt 

THAT the aforemented delegation request from Romses, Kwan 
and Associates, be approved. 

- CARRIED UNANIMOUSLY 


4 . "Views from Bridges " 

The Community Arts Council, in a letter dated July 20, 1978 
requested permission to address Council on the subject of "Views 
from Bridges" when it is before Council on August 1, 1978. 

MOVED by Aid. Harcourt 

THAT the foregoing delegation request from the Community 
Arts Council, be approved. 

- CARRIED UNANIMOUSLY 


CITY MANAGER'S & OTHER REPORTS 


A. CITY MANAGER'S 
GENERAL REPORT 
JULY 21, 197 8 


Works & Utility Matters 
(July 21 , 1978) 

The Council considered this report, which contains seven 
clauses, identified as follows: 

Cl . 1. Underground Steam Duct across Rogers 

Street - United Grain Growers Ltd. 
Cl. 2. Street Lighting Contract No. 116. 

Cl . 3. Metrication - Local Improvement Procedure By-law. 
Cl. 4. Closure of Portion of Lane V^est of Howe Street, 

between Nelson Street and Approximately 155 feet 

South Lots 1-8 and 32-38, Block 81, D.L. 541, Plan 210, 
Cl . 5. Local Improvement Court of Revision 446, 

Schedule 73, March 30, 1978. 
Cl. 6. Request to Cancel Local Improvement Project 

(Paving Lane South of 2 9th Avenue, Balaclava 
to the Lane East of Blenheim, 447/232) 
Cl. 7. Tender 784 - Street Pavement & Curbs. 


Clauses 1, 2, 3 & 4 

MOVED by Aid. Gibson 

THAT the recommendations of the City Manager, as contained 
in clauses 1, 2, 3 and 4 of this report, be approved. 

- CARRIED UNANIMOUSLY 

Local Improvement Court of Revision 
446, Schedule 73, March 30, 1978 
(Clause 5) 


MOVED by Aid. Marzari 

THAT the Local Improvement Project on the North side of 
Hastings Street, from Richards to Cambie Streets, be not 
undertaken . 

- LOST 

(Aid. Bellamy, Brown, Ford, Gerard, Gibson, Harcourt, 
Kennedy, Rankin and the Mayor opposed) 


•'^ 388 

Board of Administration, December 11, 1970 (WORKS - 5) 


Clause 7 Continued 


regular garbage cans. The time lost if cash were collected 
in these cases is usually worth more than the money collected. 
If the extra material being placed out by a householder 
becomes a regular occurrence, the resident is contacted 
and the suggestion made that an account be established 
whereby the material is removed as required and a bill 
is forwarded every two months for the service. This is 
a workable policy which minimizes complaints and yet allows 
smooth operations without imposing substantial extra costs 
on the service. 


If a ticket or sticker system were instituted the most 
suitable way to provide wide sales distribution will be 
through retail outlets such as drug stores etc. It is 
estimated that the retail outlets will not be interested 
in the sale of tickets or stickers unless the commission 
is in the order of 10% of the value of the sales. In 
addition, the City's accounting aspects, i.e. controlling 
distribution, picking up cash, recording etc., and ticket 
printing would add considerably to the cost, all for a 
probable low volume of sales. There are also certain 
operating problems which would have to be solved, such as 
sticker attachment to the cans and removal by the collection 
crews but not by unauthorized persons. 


If a system such as this were placed in operation , it would 
be necessary to enforce an inflexible rule that the collec- 
tion crews would not pick up any excess refuse if the re- 
quired number of tickets were not present or if someone was 
not available to pay cash. 


It would still be necessary for Drivers to carry receipt 
books for those persons who wish to pay cash because they 
are not on a charge account, who do not have tickets, or 
who do not wish to buy a group of tickets (say 5 or 10 as 
a minimum sale) when they seldom require the extra service. 

The City Engineer and the Director of Finance RECOMMEND that 

I. The Council establish a policy for Special or Unscheduled 
Collection charges as suggested in paragraph A above: 

i) Charge 100% of the 1971 costs which are estimated to 
average $4.80 per cubic yard. The proposed minimum 
charge should then be $2.50 and the carry out charge 
$7.00 per cubic yard with a minimum of $3.50. 


or 


ii) Charge $4.00 per cubic yard which represents 88% of 
current costs. The proposed minimum charge should 
then be $2.00 and the carry out charge $6.00 per cubic 
yard with a minimum of $3.00. 


II. Refuse collection bills for less than $1.00 not be sent to 
the customer, but the amounts be written off. 

III. No change be made in the number of cans of refuse collected 
at no extra charge from duplex dwellings. 

IV. The system of permitting customers a choice of either having 
a charge account or paying cash to the Driver when having 
extra refuse removed be continued. 


V. Garbage Bylaw No. 2035 be amended, as recommended in the 

September 18, 1970 Report to Council (copy attached) dealing 
with the Proposed New Refuse Bylaw and Schedule of Rates, 
combined with recommendation II above, and Council's decision 
on I above . 
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Works & Utility Matters (Cont'd) 

Local Improvement Court of Revisioft 
446^ Schedule 73, March 30, 1978 
tCIaase 5) jconfd ) 

MOVED by Aid. Harcourt 

THAT the Local Improvement Project on the North Side of 
Hastings Street, from Richards to Cambie Streets be proceeded 
with . 

- CARRIED 

(Aid. Marzari opposed) 

Request to Cancel Local Improvement 
Project - Lane South of 29th Avenue 
Balaclava to the Lane East of Blenheim. 
(Clause 6) 


MOVED by Aid. Rankin 

THAT the City Engineer be directed to proceed with paving 
the lane south of 2 9th Avenue, Balaclava to the lane east 
of Blenheim; 

FURTHER THAT the City Engineer undertake to contact the 
owners involved, with respect to actual paving width. 

- CARRIED UNANIMOUSLY 

Tender 784 - Street Pavement 
and Curbs 
(Clause 7) 


MOVED by Aid. Bellamy 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 


Social Service & Health Matters 
(July 21, 1978) 


The Council considered this report, which contains two 

clauses, identified as follows: 

Cl. 1. Renovations - East Health Unit - 2610 Victoria Drive. 

Cl. 2. Keeping of Chickens at 5515 Rhodes Street. 


Renovations - East Health Unit - 

2610 Victoria Drive 

(Clause 1) 

MOVED by Aid. Gibson 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 

Keeping of Chickens at 
5515 Rhodes Street. 
(Clause 2) 

MOVED by Aid. Rankin 

THAT this clause be deferred, pending the hearing of the 
delegations as requested. 

- CARRIED 

(Aid. Gibson and Kennedy opposed) 
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Building & Planning Matters 
(July 21, 1978) 

The Council considered this report, which contains eight 
clauses, identified as follows: 

Cl. 1. New Vancouver Building By-law - Adoption of 

National Building Code, 1977 Edition. 
Cl. 2. Riley Park N.I. P. Appropriation of Funds: 

Riley Park and Prince Edward Park Fieldhouse 

Improvements . 
Cl. 3. Granville Island - Proposed Development. 
Cl. 4. 4642 Dunbar Street - "Alouette House" D. P. A. 80755 
Cl. 5. 1240 Robson Street, D.P.A. No. 80580 
Cl. 6. Enclave 17, Champlain Heights. 
Cl. 7. Kensington N.I. P. Additional Funds for Gray's 

Park Community House. 
Cl. 8. Collective Parking Lot - 2500 Block Franklin St. 

New Vancouver Building By-lav; - 
Adoption of National Building Code, 
1977 Edition. 

(Clause 1) 

In considering this clause, the Acting Director of Permits 
and Licenses enquired re membership in Section 2.11.2.1(1) (h) 
in the By-law. The Mayor suggested that Mr. Hebert, in consult- 
ation with the City Manager, submit a report on this matter of 
membership . 


MOVED by Aid. Harcourt 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 


Clauses 2, 3 and 4 . 

MOVED by Aid. Ford 

THAT the recommendation of the City Manager, as contained 
in clause 2 be approved, and clauses 3 and 4 be received for 
information . 

- CARRIED UNANIMOUSLY 

D.P.A. No. 80580 
124 Robson Street 
(Clause 5) 


For Council Action on this clause, see pages 11 and 12. 


Enclave 17 , - Champlain Heights 
(Clause 6) 


Due to a conflict of interest. Alderman Harcourt 
was excused from voting on this item by the Mayor. 

MOVED by Aid. Brown 

THAT the recommendation of the City Manager, as contained 
in this clause be approved, and in subsequent dealings re other 
enclaves, the comments of the Director of Finance be kept in mind. 


- CARRIED UNANIMOUSLY 
(Aid. Harcourt excused) 
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CJTY mHAGEjR'g ^ND OTHER REPORTS (Cont'd) 

Kensington N.I. P. Additional Funds 
for Grav's Park Coirmunity House 
(Clause 7) 


MOVED by Aid. Gibson 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 


Collective Parking Lot - 
2500 Block Franklin Street. 
(Clause 8) 


Alderman Bellamy requested that Council delay decision 
on this matter until he has had an opportunity to obtain 
further information from the affected owners. 


MOVED by Aid. Bellamy 

THAT this clause be deferred and considered by Council 
on August 15, 1978 . 

- CARRIED UNANIMOUSLY 


The Council recessed at 11.00 a.m., and 
following an 'In Camera' meeting in the 
Mayor's office, reconvened in the Council 
Chamber at 11.45 a.m. with the same 
Members present. 


Licenses & Claims Matters 
(July 21 , 1978) 


License Application for Super Love 
Products Ltd., 1043 Granville St. 
(Clause 1) 


MOVED by Aid. Rankin 

THAT consideration of this matter be deferred, pending 
the hearing of the delegation as requested. 

- CARRIED UNANIMOUSLY 


Finance Matters 
(July 21, 1978) 

The Council considered this report, which contains five 
clauses, identified as follows: 

CI. 1. Closure of Branch Library - Killarney School. 

CI. 2. Inclusion of Post Paid Envelopes with Tax Billings. 

CI . 3 . Attendance of the Vancouver Fire Department Band 

at the Penticton Peach Festival. 
Cl. 4. Payment for Promotional Services to Mr. H. MacDonald 

relating to The Orpheum Organ. 
Cl. 5. Community Services Grant Program. 

Clauses 1 and 2. 


MOVED by Aid. Bellamy 

THAT clause 1 be received for information, and the recommend- 
ation of the City Manager, as contained in Clause 2, be approved. 


- CARRIED UNANIMOUSLY 
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C ITY MANAGER'S & OTHER REPORTS (Cont'd) 
Finemce Matters (Cont'd) 

Attendance of Vancouver Fire Department 
Band at Penticton Peach Festival 
(Clause 3) 


MOVED by Aid. Bellamy 

THAT the Vancouver Fire Department Band be granted permission to 
participate in the Penticton Peach Festival Parade on August 5,1978, 
with the Members providing their own transportation and the City 
providing a subsidy of $25.00 per member to cover the cost of 
gasoline, at a total cost of $750.00, which will be funded from 
Contingency Reserve. 

- CARRIED UNANIMOUSLY 


Payment of Promotional Services to 

Mr. H. MacDonald, relating to The Orpheum* Organ 

(Clause 4) 


In considering this clause, it was advised that Council 
cannot make a grant to an individual; it was, therefore, 

MOVED by Aid. Bellamy 

THAT the sum of up to $4,000 be approved as payment to Mr. 
H. MacDonald, for services in respect of the restoration of The 
Orpheum organ. 

- CARRIED UNANIMOUSLY 

Community Services Grant Program. 
(Clause 5) 


MOVED by Aid . Brown 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 


At this point in the proceedings. Council 
varied the Agenda to consider the 
following City Manager's report. 

B. City Manager's Report 
(July 18 , 1978) 


Health Department Protection 
Program for Perishable Foods . 

MOVED by Aid. Gibson 

THAT this report of the City Manager, be received for 
information . 

- CARRIED UNANIMOUSLY 


Council recessed at 12.00 noon to 
reconvene in the Council Chamber 
at 2.00 p.m. 
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The Council, in Committee of the Whole, 
reconvened in the Council Chamber at 
2:00 p.m., with Mavor Vol rich in the 
Chair, and the same Members present. 

ACKNOWLEDGMENT 

The Mayor acknowledged the presence in the Council Chamber 
of a party of adults and children from the Big Sisters of 
Halifax, Nova Scotia, on an exchange program with the Big 
Sisters of Vancouver, under the direction of Ms. Pat McGhee. 


REPORT V . 

Street Prostitution 

In a report dated July 6, 1978, the Police Department 
reported on the problem of street prostitution in the downtown 
core of the City. The report outlined a three-phase strategy 
which the police and other involved agencies propose to follow 
in efforts to alleviate the problem. This strategy is: 

" PHASE I 

Phase I will concentrate Police efl'orts to control the annoyances 
created by vehicular traffic by enforcement of existing law, e.g. Motor 
Vehicle Act Regulations re obstruction, squealing tires and horn blowing. 
The Traffic Division will deploy units to supplement patrol units in 
enforcing these regulations during the late evening and early morning hours. 

(2) To augment the Davie Street beat with two members of the School 
Liaison Office and members at 52 Water Street. These additional members 
will be concentrating their* efforts, in concert with the Department of 
Human Resources, on juveniles involved in prostitution and those potentially 
vulnerable in this regard. 

(3) Morality and Immigration to work together in an attempt to remove 
alien prostitutes. 


PHASE II 

Phase II deals with those environmental factors which are contributing 
to the problem - liquor outlets, all-night cafes, clubs and convenience 
stores. 

1. That the liquor store at Bute and Davie Streets either be removed 
or that the closing hour be 6:00 p.m. 

2. That the hours of operation of the various clubs, cafes and convenir- 
ence stores be curtailed to a common closing time (suggested) of 
02:00 hours. 

The effect of this phase, if implemented, would be to mSke the social 
and environmental factors more conducive to normality both in regard to 
traffic and street prostitution. 

A combined report from Social Planning and Police will be submitted 
examining these proposals as to their feasibility. 

PHASE III 

Phase III calls for a change in the law. To be totally effective, to 
provide a long term solution to the problem lies in a concerted effort by 
the entire Justice System and the many resource groups within our City. The 
Police support any change in law which will make for effective enforcement 
and control of prostitution in ovr City. " 


Cont'd, , 
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Staretfe frQstitution j^gntinued). 

Superintendent Page reviewed the report and indicated 
that Phase I has already been implemented and is alleviating some 
of the problems. 

A combined report from the Social Planning and Police 
Departments on the feasibility of Phase II will be before Council 
shortly . 

MOVED by Aid. Bellamy 

THAT the Mayor and Aldermen request the Federal Government 
to amend Section 195-1 of the Criminal Code by including the words 
"Loitering for the Purpose of Prostitution". 

- LOST 

(Aid. Brown, Ford, Gibson, Harcourt, Marzari 
and Rankin opposed) 

MOVED by Aid. Rankin 

THAT the strategies outlined in Phase II in the Police 
Department's report dated July 6, 1978, be approved. 

- (deferred) 


At the suggestion of the Mayor, Alderman Rankin 
agreed to defer the above motion to the Council 
Meeting on August 15, 1978, when the joint report 
from Social Planning and Police Departments on the 
feasibility of the proposals outlined in Phase II 
will be before Council. 

MOVED by Aid. Rankin 

THAT Council urge the Federal Government to introduce 
suitable legislation to resolve the current problem of street 
prostitution; this legislation to encompass all persons involved 
in street prostitution. 

- CARRIED UNANIMOUSLY 


DELEGATIONS 

1 . Grant Appeals 

In accordance with established procedure, the following 
organizations addressed Council appealing Council's decisions on 
their grant applications. 

1 . New Age Community Centre 

Ms. J. Mclntyre addressed Council and reviev;ed the Centre's 
program. The Centre provides training for counsellors in the 
field of Death and Dying and also operates a twenty-four hour 
hot- line telephone service. Ms. Mclntyre urged Council to 
approve a grant to the Centre. 

MOVED by Aid. Gerard 

THAT the representation from the New Age Community Centre 
be received and no further action taken. 

- CARRIED UNANIMOUSLY 
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2 . Chown Adult Day Care Centre 

A representative of the Social Planning Department stated 
that the department has been awaiting completion of a study 
on Adult Day Care Centres by the Department of Human Resources. 
However, it has recently been learned that Adult Day Care 
Services will now come under the Long Term Care Program, and 
therefore, the Department of Human Resources has abandoned its 
study and the Long Term Care Program will be undertaking this 
study . 

The Social Planning Department will be recommending to 
Council, at a later date, that funding for those Adult Day Care 
Centres which have already received grants from Council, be extended 
to the end of March, 1979. The Social Planning Department 
recommended a grant of $5,546 to cover the period from August 
1978 to March 197 9 be approved to the Chown Adult Day Care Centre. 

Ms. L. Slade addressed Council in support of the Chown Adult 
Day Care Centre's grant appeal. 

MOVED by Aid. Rankin 

THAT a one-time only grant of $5,546 to the Chown Adult Day 
Care Centre, be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 


3 . Canadian Memorial Church 

Mr. G. Shafer appealed Council's decision to not approve a 
grant to the Canadian Memorial Church towards repair of the gym 
floor. Mr. Shafer stated the recreation facilities at the church 
are used by the community and not restricted to church members 
only . 

MOVED by Aid. Ford 

THAT the representation from the Canadian Memorial Church 
be received and no further action taken. 

- CARRIED UNANIMOUSLY 


CITY MANAGER'S & OTHER REPORTS (Cont'd) 
Building & Planning Matters (Cont'd) 
1240 Robson Street, 

Development Permit Application # 8 058 
(Clause 5) 


Earlier this day Council agreed to hear a representation 
from Romses Kwan & Associates - Architects, for a proposed 
development at 124 Robson Street. 

In a City Manager's report dated July 21, 1978, the Director 
of Planning reviewed the application and the reasons why the 
Development Permit Board referred it to Council for consideration 
and advice on the appropriate parking requirements. In this 
report the City Manager submits for consideration the choice 
between - 

a) 9 spaces as strongly requested by the applicant 
and supported by the majority of the D.P.B.; or 

b) 17 spaces as recommended by the City Engineer and 
a majority of the Advisory Panel. 
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Hegtil^i? eonsnei^^ iJiil^ IS* IWS: 12 

CITY MANAGER'S & OTHER REPORTS [Cont'd.) 
guilding & PXayiiiin^ Mjittgrs (Cqnt'ti/ 
P.^'^A. 1240 mh&0u ^ty©6t itcoitt'a) 

The City Engineer put forward his reasons for recommending 
that 17 parking spaces be required for this development, and the 
Director of Planning also stated his views in this matter. 

Mr. Mayuga, Romses, Kwan & Associates, addressed Council 
and read from a brief (circulated) . The brief put forward 
reasons why only nine parking spaces should be required for 
this development. 

MOVED by Aid. Brown 

THAT Development Permit Application No. 80580 be approved 
on the basis of the developer providing nine parking spaces. 

- CARRIED UNANIMOUSLY 


Personnel Matters 
(July 21, 1978) 

Workers' Compensation Board 
Health & Safety Regulations 
(Clause 1) 


During consideration of this clause, the City Engineer 
stated that his department is opposed to the proposed regulations 
and had opposed this measure at the Workers' Compensation Board 
hearing on the new regulations. He also indicated that, in 
addition to the costs outlined in the report, additional expend- 
itures would be required. The Mayor requested the City Manager 
to prepare a memorandum on further implications of these new 
regulations. Alderman Ford requested that the City Manager 
investigate the possibility of using the School Board Audiometric 
program during the school summer holidays. 

MOVED by Aid. Bellamy 

THAT consideration of this report be deferred to the next 
meeting pending receipt of the additional information requested. 

- CARRIED UNANIMOUSLY 

Property Matters 
(July 21, 1978) 

The Council considered this report, which contains ten 
clauses , identified as follows: 


CI. 

1. 

Demolitions - 1959 Pandora Street 

CI. 

2. 

Demolitions - 2743-45 Point Grey Road 

CI. 

3. 

Lane North of Georgia between Kootenay Street 



and Boundary Road. 

CI. 

4 . 

Burrard Street Widening - 1917-1935 Burrard Street 



Compensation . 

CI. 

5. 

Establishment for Lane Purposes. N/W Corner King 



Edward and Windsor. 

CI. 

6 . 

North Services District Centre - 1720 Grant Street 



Lease Renewal. 

CI. 

7. 

Sale of Former Haro Park Site to B'nai B'rith Society 

CI. 

8. 

Sale of City-owned lot on West side of Main, North 



of 3 3rd to abutting owner. 

CI . 

9. 

Rental Reviev; - Portion of Terminal Avenue - 



C.N. Railway Company. 

CI. 

10. 

1186 Davie Street - Demolition by Council Order. 


*» 


Regullir Council , Jtily 2.5, 1978, 


CITY MANAGER'S AND OTHER REPORTS (Cont'd} 

P roperty Matters ( cent ' d ) 

Clauses 1-9 inclusive 

MOVED by Aid. Rankin 

THAT clauses 1 and 2 be received for information and the 
recommendations of the City Manager, as contained in clauses 
3 , 4 , 5 , 6 , 7 , 8 and 9 , be approved . 

- CARRIED UNANIMOUSLY 


1186 Davie Street - 
Demolition by Council Order 
(Clause 10) 


MOVED by Aid. Rankin 

THAT Council instruct the Supervisor of Properties to 
proceed in accordance with the Council resolution of May 2, 1978, 
instructing him to demolish the premises at 1186 Davie Street. 

- CARRIED UNANIMOUSLY 


C. Manager's Report 
(July 20, 1978) 

Tenders for Alterations and Additions 
to Carnegie Library 

MOVED by Aid. Harcourt 

THAT recommendation 'A" of the City Manager, as contained 
in this report, be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt 

THAT recommendation 'B' of the City Manager, as contained in 
this report, be approved. 

(Aid. Kennedy opposed) 


- CARRIED 


At the request of Alderman Ford, the Mayor directed 
that this report be referred to the Heritage Advisory 
Committee for information. 


D. Manager's Report 
(July 20, 1978) 

Development Corporation: 
Carnegie Library Building 

MOVED by Aid. Rankin 

THAT the recommendation of 
in this report be approved. 


the City Manager, as contained 

- CARRIED UNANIMOUSLY 


The Council recessed at 3:50 p.m. to 
reconvene at 4:05 p.m. with Alderman 
Kennedy absent. 


*> « >> 


CITY MaH&QER*g latro OTHER REPORTS feQJiti*d> 

E. Manager's Report 
(July 20, 1978) 

New Central Hotel and Ferry Hotel 

MOVED by Aid- Rankin 

THAT the recommendation of the City Manager, as contained 
in this report, be approved. 

- CARRIED UNANIMOUSLY 


F. Manager's Report 
(July 21, 1978) 

Grant in Lieu of License Fee for 
The Vancouver Sea Festival Society 

MOVED by Aid. Bellamy, 

THAT a grant to the Vancouver Sea Festival Society, in lieu 
of the license fee, as described in the City Manager's report of 
July 21, 1978, be approved. 

- LOST 

_^ „ , ^ , NOT HAVING RECEIVED 

(Aid. Brown, Ford Gerard, REQUIRED MAJORITY 

Marzarl and Rankin opposed) 


I . Report of Standing Committee 
on Community Services 
(July 13, 1978) 


The 

Council considered this report, which contains nine 

clauses , 

identified as follows: 

CI. 

1. 

Liquor Permit Application - 1216 Robson Street. 

CI. 

2. 

Liquor Permit Application - 2257 Kingsway. 

CI . 

3. 

Liquor Permit Application - 1138 Granville Street. 

CI. 

4. 

Operation of Establishment at 1055 Seymour Street. 

CI. 

5. 

Liquor Permit Application - Lot 39, False Creek. 

CI. 

6. 

Request to Purchase Surplus City Furniture 

CI. 

7 . 

Fire By-law Upgrading - Austin Hotel. 

CI. 

8. 

Rory ' s Towing Ltd., and Westburn Services Ltd. Licenses 

CI. 

9. 

Downtown Community Workers re Chronic Alcoholics. 

Clauses 

1, 2 

& 3. 

MOVED by 

Aid 

. Rankin 


THAT the recommendations of the Committee, as contained 
in clauses 1, 2 and 3, of this report, be approved. 


- CARRIED UNANIMOUSLY 

Operation of Establishment at 

1055 Seymour Street. 

(Clause 4) 


As requested by the Committee, the City Manager reported on 
the current status of the prosecution relating to the operation 
of this establishment. 

MOVED by Aid. Rankin 

THAT this clause be received for information. 


- CARRIED UNANIMOUSLY 
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Board of Administration, December 11, 1970 (WORKS - 6) 

Clause 7 Continued 


VI. The Corporation Counsel be instructed to prepare the neces- 
sary Refuse Bylaw." 

Your Board 

RECOMMENDS the foregoing report of the City Engineer and the 
Director of Finance be adopted. 

(The Board of Administration report dated September 18, 1970, 
together with the proposed Bylaw are circulated for the 
information of Council.) 


8 . Proposed Litter Containers 1971 
The City Engineer reports as follows : 


"On July 14, 1970 the Council passed the following motion: 

•THAT the City Engineer, later in the year, report as 
to his priority program for installation of litter 
containers in 1971.' 

It is proposed that funds be requested in the 1971 Budget 
Estimates to install 100 street litter containers as follows: 


A. General Business Area and West End - 25 

B. District Shopping Areas - 65 

C. Miscellaneous - 10 

The cost of installing, emptying and maintaining these 100 
litter containers, based on 1971 costs, is estimated as 
follows : 


Initial installation - $ 6,500 

Emptying, annual cost - $ 6,440 

Maintenance, annual cost - $ 1,200 


The City Engineer RECOMMENDS that funds for the installation 
of 100 additional street litter containers, together with 
funds for emptying and maintenance for the last four months 
of 1971 be included in the 1971 Budget Estimates." 

Your Board 

RECOMMENDS the foregoing report of the City Engineer be adopted, 


CONSIDERATION : 


9 , Tender No. 64-70-1 - Precast Grave Liners 

The Purchasing Agent, City Engineer and Medical Health Officer 
report as follows: 

"Tenders for the subject supplies were opened by your Board 
on October 26, 1970, and referred to the City Engineer, 
Medical Health Officer and Purchasing Agent for report. 
The working tabulation is on file in the Purchasing Agent's 
Office. 

This matter is being referred to Council as Union Status is 
involved . 

Prices shown are the estimated costs for a one-year period. 


/Continued 
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comimiS3y: si^^k^m io^vp'&l 

Liquor Permit Application 
Lot 39, False Creek 
(Clause 5) 


MOVED by Aid. Rankin 

THAT the recommendation of the Committee be amended and 
then approved as follows: 

'The Director of Planning be advised that Council 
has no objection to the issuance of Development 
Permit Application No. 81140 to Mr. Hemerling 
for Frank Stanzl Construction to establish a holding 
bar in the approved restaurant on the east side of 
Leg in Boot Square in Area 6 of False Creek.' 

- CARRIED UNANIMOUSLY 

Request to Purchase Surplus 
City Furniture 
(Clause 6) 


During consideration of this clause, the Mayor requested 
the City Manager to review the present procedures and guidelines 
related to the sale of surplus city furniture and equipment to 
non-profit organizations for a nominal sum, for report to 
Council . 

MOVED by Aid. Rankin 

THAT this clause be received for information. 

- CARRIED UNANIMOUSLY 


Fire By-law Upgrading 

Austin Hotel 

(Clause 7) 


MOVED by Aid. Rankin 

THAT the recommendation of 
in this clause, be approved. 


the Committee, as contained 

- CARRIED UNANIMOUSLY 


Rory ' s Towing Ltd . , and 
Westburn Services Ltd., Licenses. 
(Clause 8) 

MOVED by Aid. Rankin 

THAT the recommendation of the Committee, as contained in 
this clause, be approved. 

- CARRIED 

(Aid. Marzari and the Mayor opposed) 


Downtown Community Workers re 

Chronic Alcoholics 

(Clause 9) 


MOVED by Aid. Rankin 

THAT the recommendation of 
this clause, be approved. 


the Committee, as contained in 

- CARRIED UNANIMOUSLY 
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Regular CiJUncil, July 25, 1978. 16. 

STjftNP-lWG CQj-iMXTTEES & OTHER REPORTS (Cont'd) 

II. Report of Standing Committee 
on Planning and Development 
(July 13 , 1978) 


The Council considered this report, which contains four 
clauses, identified as follows: 

Cl . 1. Kingsway Task Force. 

CI. 2. Redevelopment of North Shore of False Creek. 

Cl . 3. Amendments to the National Housing Act. 

Cl. 4. Enclave 15, Champlain Heights. 

Kingsway Task Force 
(Clause 1) 


During consideration of this clause Council noted a letter 
dated July 21, 1978 from the solicitor for Poplar Enterprises Ltd., 
the owner of the property at 3090 Kingsway. The letter stated 
that a Mr. Sair has an application presently pending to rezone 
this property. However, Poplar Enterprises Ltd., the owners 
do not wish the property to be rezoned in accordance with the terms 
of the pending application and request that this rezoning applic- 
ation be removed from the property. 

MOVED by Aid. Harcourt. 

THAT the Director of Planning report to the next meeting of 
Council on the rezoning application for 3090 Kingsway, and the 
interested parties be invited to be present when the report is 
considered . 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt 

THAT the Director of Planning be instructed to commence 
preliminary processing of rezoning applications which have been 
withheld pending completion of the Kingsway Task Force study and 
the report (s) to Council be deferred until Council has considered 
recommendations of the joint Committees. 

- CARRIED UNANIMOUSLY 

Clauses 2 and 3 . 

MOVED by Aid. Harcourt 

THAT the recommendations of the Committee, as contained in 
clauses 2 and 3, be approved. 

- CARRIED UNANIMOUSLY 


Enclave 15, Champlain Heights 
(Clause 4) 


Alderman Harcourt advised that the Champlain Heights Project 
Manager and the Director of Planning have prepared a joint report 
on the viability of using either the government assisted 
co-operative program or the non-profit rental program, under 
section 15.1 of the National Housing Code. This report should 
be available for the next meeting of Council. 

MOVED by Aid. Harcourt 

THAT this matter be deferred to the next meeting of 
Council for consideration. 

- CARRIED UNANIMOUSLY 
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S TANDING COMMITTEE S & OTHFR REPORTS 

III. Report of Standing Committee 
on Transportation 

(July 13, 1978) 

The Council considered this report, which contains three 
clauses, identified as follows: 

Cl. 1. Sidewalk Cafes. 

CI. 2. Metrication of Street & Traffic By-law No. 2849. 
Cl. 3. Metrication of Granville Mall By-law No. 4792. 

MOVED by Aid. Bellamy, 

THAT the recommendations of the Committee, as contained 
in clauses 1, 2 and 3 of this report, be approved. 

- CARRIED UNANIMOUSLY 

IV. Report of Standing Committee 
on Finance and Administration 
(July 13 , 1978) 

The Council considered this report, which contains five 
clauses, identified as follows: 

Cl . 1. Department Review - Reports Back on Budget 
Reductions . 

Cl . 2. Operation of New Upgraded Facilities - Park Board. 
Cl. 3. Trout Lake Community Centre - Health Club & 

Janitorial Staff. 
Cl. 4. Kitsilano Community Centre Health Club 
Cl . 5. Grant Application - Burrard View/Wall Street 

Residents Association & Hastings/Sunrise Action Council. 


Department Review - Reports 
Back on Budget Reductions 
(Clause 1) 


MOVED by Aid. Brown 

THAT the recommendations of the Committee relating to the 
Planning Department, be approved. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Brown 

THAT the recommendation of the Committee relating to the 
Finance Department, be approved. 

- CARRIED UNANIMOUSLY 


During consideration of the Committee's recommendations 
on the Engineering Department, the City Engineer reviewed the 
implications of recommendation 'G' of the Committee with respect 
to lane oiling. 

MOVED by Aid. Brown 

THAT recommendations 'A' to 'G' of the Committee, relating 
to the Engineering Department, be approved. 

- CARRIED 

(Aid. Gerard and Rankin opposed) 


MOVED by Aid. Brown 

THAT recommendation 'H' of the Committee, relating to the 
Engineering Department, be approved. 

- LOST 

(Aid. Ford, Gerard, Harcourt, Rankin and the Mayor opposed) 


MOVED by Aid. Brown 

THAT the recommendation of the Committee, relating to Social 
Planning Department, be approved. 


- CARRIED 

(Aid. Brown, Ford, Gibson and Harcourt opposed) Cont'd.,.. 
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a^atpj;!)^ CCMPfiyrBBs s ptkes reports (cont Mj 


la ^airl^ftfe Review (ecSiitM^ 

MOVED by Aid . Ford 

THAT the Director of Social Planning be instructed to 
achieve a further reduction of $10,000 in his department's budget 
for 1978-79. 

- LOST 

(Aid. Bellamy, Gerard, Marzari, Rankin and the Mayor opposed) 

MOVED by Aid . Brown 

THAT the recommendation of the Committee, relating to the 
Park Board, be approved. 

- CARRIED 

(Aid. Rankin and Marzari opposed) 


Clauses 2, 3, 4 and 5 

MOVED by Aid. Brown 

THAT the recommendations of the Committee, as contained 
in clauses 2, 3, 4 and 5 of this report, be approved. 

- CARRIED UNANIMOUSLY 


G.V.R.D. Matters 

Alderman Harcourt enquired on the progress of the Task Force on 
Transit. The City Manager advised that the Task Force will be 
reporting to the G.V.R.D. Transportation Committee on August 9, 1978. 


RISE FROM COM-MITEE OF THE WHOLE 

MOVED by Aid. Bellamy 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bellamy 
SECONDED by Aid. Harcourt 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 

BY-LAWS 

1 . BY-LAW TO PROVIDE REGULATIONS 

FOR THE CONSTRUCTION, ALTERATION 

AND SAFETY OF BUILDINGS AND 

STRUCTURES WITHIN THE CITY OF VANCOUVER 

MOVED by Aid. Rankin 
SECONDED by Aid. Harcourt 

THAT the by-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The by-law was read a first time and the Presiding Officer 
declared the by-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Rankin 
SECONDED by Aid. Harcourt 

THAT the by-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the by-law. 

- CARRIED UNANIMOUSLY 
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BY-LAWS {cont'd} 


2. BY-LAW TO AMEND BY-LAW No. 4 05 4 
BEING THE STREET NAME BY-LAW 

MOVED by Aid. Rankin 
SECONDED by Aid. Marzari 

THAT consideration of this by-law be deferred, pending the 
hearing of delegations with respect to street names in Champlain 
Heights, scheduled for August 1, 1978. 

- CARRIED UNANIMOUSLY 


3. BY-LAW TO AMEND BY-LAW No. 5064 

BEING THE VANCOUVER CITY PLANNING 
COMMISSION BY-LAW 


MOVED by Aid. Ford 
SECONDED by Aid. Brown 

THAT the by-law be introduced and read a first time 

- CARRIED UNANIMOUSLY 

The by-law was read a first time and the Presiding Officer 
declared the by-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Ford 
SECONDED by Aid. Brown 

THAT the by-law be given second and third readings, and 
the Mayor and City Clerk be authorized to sign and seal the by-law. 

- CARRIED UNANIMOUSLY 


4. BY-LAW TO AMEND BY-LAW No. 3 575, 

BEING THE ZONING AND DEVELOPMENT BY-LAW 

MOVED by Aid . Rankin 
SECONDED by Aid. Harcourt 

THAT the by-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The by-law was read a first time and the Presiding Officer 
declared the by-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Rankin 
SECONDED by Aid. Harcourt 

THAT the by-law be given second and third readings, and the 
Mayor and City Clerk be authorized to sign and seal the by-law. 


- CARRIED UNANIMOUSLY 
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BY-LAWS 


5. BY-LAW TO AMEND BY-LAW No, 3 57 5 

BEING THE ZONING AND DEVELOPMENT 
BY-LAW. 


MOVED by Aid. Gerard 
SECONDED by Aid. Ford 

THAT the by-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The by-law was read a first time and the Presiding Officer 
declared the by-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Gerard 
SECONDED by Aid. Ford 

THAT the by-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the by-law. 

(Aid .Bellamy , Gibson & Marzari were - CARRIED UNANIMOUSLY 

excused from voting on this by-law) 

MOTIONS 

A. Establishment of Lands 
for Lane Purposes. 

(N/W Corner of King Edward & Windsor ) 

MOVED by Aid. Ford 
SECONDED by Aid. Brown 

THAT WHEREAS the City of Vancouver is the registered owner 
of Lots 12 and 13, Block H, District Lot 301, Plan 2622; 

AND WHEREAS it is deemed expedient and in the public 
interest to establish a portion of the above described land 
as lane; 

THEREFORE BE IT RESOLVED THAT the West Two Feet of each 
of Lots 12 and 13, Block H, District Lot 301, Plan 2622 be and 
the same is, hereby established for lane purposes and declared 
to form and constitute portion of lane. 

- CARRIED UNANIMOUSLY 


B. Allocation of Land for Lane Purposes 
(South 10 ft. of Lot 8 of Subdivision 
'D', Block 156, District Lot 264A) 


MOVED by Aid. Ford 
SECONDED by Aid. Brown 

THAT WHEREAS the registered owner has conveyed to the 
City of Vancouver for lane purposes the 

South 10 feet of Lot 8 of Subdivision "D" , 
District Lot 264A, according to Plan Nos. 
616 and 1771 deposited in the Land Registry 
Office in the City of Vancouver, Province 
of British Columbia; 

AND WHEREAS it is deemed expedient and in the public 
interest to accept and allocate the said land for lane purposes; 

BE IT THEREFORE RESOLVED THAT the above described lands 
so conveyed be, and the same is hereby accepted and allocated 
for lane purposes and declared to form and to constitute 
portion of a lane. 

- CARRIED UNANIMOUSLY 


Re^mar ecmspllf ^5, 1976. 

MOTIONS (Cont'd) 


C. Closing, Stopping up and 

Conveying to Abutting Owner 
(Lane South of Broadway, 
West of Alma Street) 

MOVED by Aid. Ford 
SECONDED by Aid. Brown 

THAT WHEREAS: 

1. The City of Vancouver is the owner of all the streets and 
lames lying within the limits of the City of Vancouver; 

2. The South 15 feet of Lot 7, Block 182, District Lot 176 
has been dedicated for lane by the deposit of Plan 5740; 

3. Only the South 10 feet of the said Lot 7 is required for 
lane purposes; 

4. The owner of said Lot 7 and adjacent Lot 8 is prepared to 
dedicate the South 10 feet of Lot 8 for lane purposes and also 
wishes to acquire the 5 foot portion of lane which is no longer 
required for lane purposes. 

THEREFORE BE IT RESOLVED THAT the North 5 feet of the South 
15 feet of Lot 7, Block 182, District Lot 176, dedicated for 
lane by the deposit of plan 5740, the same as shown outlined 
red on plan prepared by A. Burhoe, B.C.L.S., June 9th, 1978, 
and marginally numbered LF 8665, a print of which is hereunto 
annexed, be closed, stopped up and conveyed to the abutting 
owner; and 

BE IT FURTHER RESOLVED THAT the portion of lane so closed, be 
subdivided with the adjacent lands. 

(Lane South of Broadway, West of Alma Street) 


- CARRIED UNANIMOUSLY 


D. Closing, Stopping up and 
Subdividing 

(Portion of Lamey ' s Mill 
Road, False Creek) 


MOVED by Aid. Marzari 
SECONDED by Aid. Rankin 

THAT WHEREAS: 

1. The City of Vancouver is the owner of all the streets and lanes 
lying within the limits of the City of Vancouver; 

2. In assembling stage 1 of False Creek subdivision (plan 16003), 
Lamey ' s Mill Road was made 66 feet in width; 

3. In the design for stage 2 which is the subdivision of lands 

west of Alder crossing, Lamey 's Mill Road is to become only 15 meters 
in width; 

4. In order to reduce the width of the road a portion of the road 
must be closed; 

THEREFORE BE IT RESOLVED THAT all that portion of Lamey ' s Mill Road 
dedicated by the deposit of plan 16003 adjacent to Lot 23, False 
Creek, Plan 16003 included in and outlined red on plan sworn to by 
A.R. Turner, B.C.L.S., on May 12, 1978, a print of which is hereunto 
annexed, be closed, stopped up, title taken thereto and subdivided 
with the abutting lands. 



- CARRIED UNANIMOUSLY 
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E. Closing, Stopping-up and 

Conveying to Abutting owner, 
(Lane South of 4 9th Avenue, 
East of Dunbar Street) 


MOVED by Aid. Marzari 
SECONDED by Aid. Rankin 

THAT WHEREAS: 

1. The City of Vancouver is the owner of all the streets 
and lanes lying within the limits of the City of Vancouver; 

2. The lane at the rear of Lot "I" (Plan 13351), Block 6, 
District Lot 314 is no longer required for lane purposes; 

3. The owner of said Lot "I" has made application to 
acquire the portion of lane at the rear of his property. 


THEREFORE BE IT RESOLVED THAT the portion of lane dedicated by 
the deposit of Plan 13351 lying to the east of the production 
southerly of the westerly limit of Lot "I" (Plan 13351), Block 6, 
District Lot 314 and the portion of lane dedicated by the deposit 
of Plan 13350 lying to the north of the northerly limit of Lot 5 
(Plan 14018), said Block 6, the same as shown outlined red and 
green respectively on a plan prepared by A. Burhoe, B.C.L.S., 
dated December 27, 1977 and marginally numbered LF 8487, a print 
of which is hereunto annexed, be closed, stopped up and conveyed 
to the abutting owner of said Lot "I"; and 

BE IT FURTHER RESOLVED THAT the lanes so closed be consolidated 
with the abutting said Lot "I". 

(Closure of Lane South of 49th Avenue, East of Dunbar Street) 


- CARRIED UNANIMOUSLY 

F. Allocation of Land for Lane Purposes 
(South 2 feet of Lot 8, 
Block 194, District Lot 526) 


MOVED by Aid. Marzari 
SECONDED by Aid. Rankin 

THAT WHEREAS the registered owner has conveyed to the 
City of Vancouver for lane purposes 

the South 2 feet of Lot 8, Block 194, District Lot 
426, according to Plan No. 1076 

deposited in the Land Registry Office, in the City of Vancouver 
Province of British Columbia; 

AND WHEREAS it is deemed expedient and in the public 
interest to accept and allocate the said land for lane purposes: 

BE IT THEREFORE RESOLVED THAT the above described lands 
so conveyed be, and the same is hereby accepted and allocated for 
lane purposes and declared to form and to constitute portion of 
a lane. 


- CARRIED UNANIMOUSLY 
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23. 


1 . Introduction of the Ward System 

The Mayor advised that to date twenty-three requests 
to address Council on the following motion by Alderman 
Bellamy, have been received: 

"THAT WHEREAS it has been five years since the citizens 
of Vancouver have had an opportunity to express their 
views on Electoral Reform; 

AND WHEREAS it has been claimed that the working of 
that plebiscite was not clear, and since the 
principal concern is whether or not Vancouver Aldermen 
should be elected by wards; 

THEREFORE BE IT RESOLVED THAT a plebiscite be put to 
the voters of the City of Vancouver in November 1978, 
as follows: 

' Are you in favour of introducing some form 

of the ward system for the election of Aldermen? ' 


MOVED by Aid. Rankin 
SECONDED by Aid. Harcourt 

THAT consideration of this motion be deferred pending 
the hearing of delegations, and arrangements for an appropriate 
evening meeting be left in the hands of the City Clerk. 

- CARRIED UNANIMOUSLY 

ENQUIRIES & OTHER MATTERS 
Material for Meetings 

Alderman Rankin referred to the large volume of 

printed material furnished to 
Council Members prior to meetings 
and asked that the matter be 
studied with a view to reducing 
the volume. 

It was left in the hands of the 
City Manager and the City Clerk 
to review this matter and discuss 
with the Mayor. 


Lifeguarding at Wreck Beach 

Alderman Marzari referred to a recent drowning at 

Wreck Beach and expressed concern 
that neither the Park Board nor 
the City has made an effort to 
provide life-guarding on this beach. 

MOVED by Aid. Marzari 
SECONDED by Aid. Rankin 

THAT the Community Services Committee meet with the Park 
Board to discuss further the matter of lifeguarding on Wreck Beach. 

- CARRIED 

(Aid. Brown, Ford, Gerard and Gibson opposed) 


The Council adjourned at 5:15 p.m. 
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The foregoing are Minutes of the Regular Council 
Meeting of July 25 , 1978 , /«^dopted by Council on 


August 1, 1978. 
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Clause 9 Continued 

The low bid was submitted by Thunderbird Precasting Ltd. at 
a total estimated cost of $31,644.00, plus 5% Provincial S.S. 
Tax, for goods made by non-union labour. 

The lowest bid for goods made by union labour was submitted 
by Columbia Concrete Products at a total estimated cost of 
$44,760.00, plus 5% Provincial S.S. Tax. This bid is 
$13,116.00 or approximately 41% higher than the low bid. 

Labour costs for each firm are shown on the attached question- 
naires . 

When Council has made an award, the contract will be prepared 
for execution by your Board." 

Your Board submits the foregoing report for the CONSIDERATION of 
Counci 1 . 


RECOMMENDATIONS ; 


10. Closing Portions of Yale Street East of Renfrew Street: 
Western Gypsum Products Ltd. 

The City Engineer and Supervisor of Property and Insurance report 
as follows : 

"Western Gypsum Products Ltd. wish to acquire portions of 
Yale Street east of Renfrew Street for plant expansion. 

Council on July 16, 1968 approved the sale of portions of 
Yale Street to Western Gypsum. The sale of these portions 
of Yale Street required the consent of the Canadian Pacific 
Railway Company as adjoining owner. The Railway had indicated 
that it would provide the consent but later Marathon Realty Co. 
Ltd. advised that the proposed closing of the portions of street 
would be detrimental to the Railway Company's interests. 

The matter has now been resolved. The Railway Company is now 
prepared to consent to the closing of a smaller portion of 
street to be sold to Western Gypsum. 

The two portions of Yale Street now to be sold are shown out- 
lined red on plans marginally numbered LF4376 and LF4377. 

The two portions of street to be sold comprise two irregular 
shaped areas totalling 48,529 square feet which are to be 
consolidated with adjoining Company lands. A review of 
current values of comparable lands in the vicinity confirms 
a value $72,790 for the two portions which amount is considered 
to be realistic and representative of market value. 

We RECOMMEND that the two portions of Yale Street shown out- 
lined red on plans marginally numbered LF4376 and LF4377 be 
closed and stopped up and sold to Western Gypsum Products Ltd. 
subject to the following conditions : 

A. The sale price to be the sum of $72,790. 

B. Prior to the conveyancing of the closed portions of street 
the Board of Transport Commissioners by Orders eliminate 
the public crossing of the Canadian Pacific Railway right- 
of-way (which serves only the Western Gypsum premises) and 
grant a private crossing at this location to Western Gypsum 
Products Ltd. 


/Continued 
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WORKS & UTrr,TTY MATTERS 


RECOMMENDATION 

1. Underground Steam Duct across Rogers Street - 
United Grain Growers Ltd. 


The City Engineer reports as follows: 

"In 1953 an underground steam pipe was installed in a 10-inch diameter concrete 
duct across Rogers Street at a point approximately 610 feet north of Powell 
Street. The pipe carried steam from the B.C. Sugar Refinery on the west side 
of Rogers Street to the Buckerf ields Limited plant on the east side of the street. 
In accordance with approval by Council on March 2, 1953, an agreement was entern.i 
into between the City and Buckerf ields Limited, lessee and occupier of the proporr 
served by the steam line. Annual rental for street space occupied by the duct ii 
$27.50. This is based on 50C per square foot which is still the rate for such 
encroachments . 

United Grain Growers Limited has now taken over the lease of the property fonnfcrj.> 
occupied by Buckerfields Limited and wishes to retain the underground steam duct 
across Rogers Street. 

I reccinrtend that an agreement be entered into, satisfactory to the Director of 
Legal Services and the City Engineer between the City and United Grain Growers 
Limited, similar to the agreement with Buckerfields Limited dated March 2, 1953, 
and that the agreement with Buckerfields Limited be cancelled." 

The City Manager RECOMMENDS that the above report of the City Engineer be approved 

2 . Streft Lighting Contract No. 116 
The City Engineer reports as follows: 

"Tenders for the installation of street lighting on Contract No. 116 were 
opened on July 4, 1978 and referred to 'the City Engineer for tabulation and 
report. 

The tabulation is as follows: 


This is a unit price contract and the contractor will be paid for the work 
installed as measured on the street. Funds for the work are available in the 
1977 and 1978 Street Lighting Capital Budgets. 


The City Engineer recommends that 

(a) the contract for the installation of street lighting on Contract No. 116 

be awarded to Ricketts-Sewell Electric Ltd. subject to the Company entering 
into an agreement with the City, satisfactory to the Director of Legal 
Services , 

(b) the Mayor and the City Clerk be authorized to sign the contract, and 

(c) the Bid Bond be returned to the unsuccessful tenderer." 

The City Manager RECOMMENDS that the above report of the City Engineer be 
approved. 


Ricketts-Sewell Electric Limited 


- $163,000.48 


C.H.E. Williams Company Limited 


$182,109.67 
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3 . Metrication - Local j niprovemon t Procodurc- By-law 


The City Engineer reports as follows: 

"Paving construction and contracts will be in metric units in 1979. In preparrtl- 
for this, the Local Improvement Procedure By-law should be amended accordingly. 
The conversion of the By-law provisions is straightforward and involves only mii.--. i- 
rounding. One other conversion item not affecting the By-law is noted for Counc"" ' ' 
information because the proposed rounding is greater. The opportunity is also 
taken to drop certain provisions which are no longer needed. 

a ) Widths and Thicknesses 

Section 5 of the By-law establishes the cost-sharing between the Property 
Owners and the City-at-large for street and lane pavements. These are defl'i_.i 
in terms of pavement widths and thicknesses, based on the 'local need'. Thi 
proposed changes are: 


Item 

By-law 
Reference 

Present 
Conventional 

Proposed 
Metric 

Conventional 
Equivalent 

Street Paving in Multiple 
Dwelling and Local 
^ommerciax ijisurxcus 





* 

- width paid by PC's 

- thickness paid by PC's 

5(6)(a)(iii) 
II 

36 '-0" 
4.5" 

11 m 
115 mm 

36' 1" 
4.53" 

Street Paving in Commercial 
and Industrial Districts 





* 

- width paid by PC's 

- thickness paid by PO's 

5(7)(a)(iii) 
II 

36 '-0" 
7" 

11 m 
175 mm 

36' 1" 
6.89" 

Lane Paving in 
Residential Districts 





- width paid by PO's 
("old rule" projects) 

- thickness paid by PO's 

5(8)(a)(iv) 
/5(8)Ca)(iii) 
\5(8A)<a)(iii) 

14'-0" 
2" 

4.27 m 
50 mm 

14 '-0" 
1.97" 

Lane Paving in Multiple 
Dwelling and Local 
Commercial Districts 





- thickness paid by PO's 

5(9)(a)(iii) 

5" 

130 ram 

5.12" 

Lane Paving in Commercial 
and Industrial Districts 





- thickness paid by PO's 

5(10) (a) (iii) 

8" 

200 mm 

7.87 


* For clarity, the widths between curb faces are given 
here. 

The By-law states the widths between gutteis which are 
2'8" or 0.8 m less. 


The standard width of Local Residential Street pavements does not affect 
the Property Owners' rate and so does not appear in the By-law. For 
Council's information, its conversion will be: 

Present Conventional Proposed Metric Conventional Equivalent 

27'-0" 8.5 m 27' 11" 
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b ) Frontage Mi.'asiirement: s 

We do not propose to quote rates 'per front metre' to the public at this 
time. This should await the availability of maps showing metric property 
dimensions which awaits, in turn, the Map Conversion Project. This By-law 
can be amended, however, to make the references to 'per front foot' etc., 
read 'per front foot or per front metre', etc. The By-law references are: 
16A (1) (a,b,c & d); 29 (f) and 36 (5) (f) 

^) Implementation 

The changes set out in '1. Width and Thicknesses' should apply to projects 
advanced later this year for the 1979 program but not to projects advanced 
for 1978 construction. This can be effected by having the new (metric) 
provisions apply only to projects undertaken by Council after October 1, 
1978. 

d ) Deletions 

The opportunity is taken to delete certain provisions no longer needed. 

When the 'low cost' program for Local Residential Streets was adopted in 
1963, the old provision for a full-strength pavement was left in the By-lav 
against the possibility that some owners might still wish (and be willing tc 
pay for) it. There has never been even an inquiry about such a pavement and 
the provision can be deleted. The By-law reference is 5(5). 

The provisions for giving relief on Local Improvements under the Urban Renewal 
Program are now redundant and can be deleted. (Projects now on the Tax Roll 
will not be affected). The By-law references are 2 (definition) , 5(12), 17 
and Schedule A. 

Recommendation 

I recomfreiid that the Director of Legal Services be requested to bring forward the 
amending By-law to make the changes set out in Sections 1 and 2 above, these 
changes to take effect as set out in Section 3, and to make the deletions set out 
in Section 4." 

The City Manager RECOMMENDS that the above recommendation of the City Engineer b? 
approved 

4 . Closure of Portion of Lane West of Howe Street between 
Nelson Street and Approximately 155 Feet South Lots 1-8 
and 32-38, Block 81, D.L. 541, Plan 210 


The City Engineer reports as follows: 

"In 1973, a request was made to close a portion of the lane west of Howe Street so 
from Nelson Street. At that time, it was agreed that favourable consideration wo. 
be given to this closure provided a new east/west lane was dedicated giving accLSs 
both Howe Street and Hornby Street with additional width at the lane west of Hcv.c 
Street to allow for manoeuvring around lane corners. The proposed development la, 
been under consideration since 1973 and has now been approved by the Developmer. " 
Permit Board subject to the formal lane closure and provision of new lane outlets. 
The area of the lane dedicated will be approximately 2450 square feet greater tha*" 
the area of lane closed. 

The applicant has also requested that they be allowed to construct a small portioii 
of their proposed underground parking in the newly dedicated extra width manoeui' ■ 
area of the lane (in excess of the normal 20-foot lane provision). This would a!' 
the foundation wall of the building to be constructed straight, without joggir - 
around the irregular lane line. It is felt that this encroachment would not afte.-. 
utilities as the 20 feet main lane corridor would be free of encroachment. 
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I rt-'c ommf nd : 

(i) That all that porLioii of lane west of Ilowu SLrcft south of Nelson Street sr .,vm 
hatched on the attached sketch, be closed, stopped up, conveyed to the abuttint' 
owner and subdivided with the abutting lands subject to the following concitjtr-^. 

(a) the applicant to provide and construct new lane outlets to Howe Streer -'i " 
Hornby Street satisfactory to the City Engineer and at no cost to the City, 

(b) the applicant to provide and register a subdivision plan consolidating t'lf 
closed lane with the abutting lands in a manner satisfactory to the Ape.... g 
Officer , 

(c) satisfactory arrangements to be made for the relocation of utilities at no 
cost to the City or an easement provided to contain them, 

(d) satisfactory arrangements to be made with the City Engineer for the ccr.-i'i.'al 
lane access before the present lane is closed to vehicular traffic. 

(il) That upon registration of the subdivision plan dedicating the new lane, the 

Director of Legal Services be authorized to execute an encroachment agreement 
validating the encroachment of the underground portion of the building show i 
shaded on the attached sketch for the life of the building. The annual rent.ii. 
to be $720 in accordance with the recommendation of the Supervisor of Prof' i. t i 

The City Manager RECOMMENDS that the foregoing recommendation of the City Engint:i; - De 
approved . 

CONSIDERATION 

5. Local Improvement Court of Revision 446 
Schedule 73 March 30, 1978 


The Director of Finance reports as follows: 

"At the above Court of Revision, Mr. Randy Lee spoke against the installation o^ 
sidewalks on the North side of Hastings Street from Richards to Cambie Streets, 
being Schedule 73, Court #446. 

In his initial report to Council regarding objections to this project, the 
Collector of Taxes stated that five out of twelve owners objected and thus 
there were insufficient signatures to defeat. According to the Vancouver City 
Charter, a minimum of seven objections would be required to defeat this project. 

After listening to Mr. Lee's presentation regarding the acceptability of two 
ownership signatures. Council instructed the Collector of Taxes to check the 
validity of the signatures on the objection form and report back on the status 
of the project. 

The property legally described as Lot<; 13, 14 and 1" of 15, Block 1?, D.I,. 541, 
Plan 210 is registered as being owned by Consul Holdings. An illegible iiynat^fj 
on behalf nf ron<;ijl Holdings was submitted on the Notice Objection "^inre 

no statement was given at that time regarding the name and position of the 
signatory in relation to the company, the signature was not acceptable. On Jun^ 
26, 1978, a letter was received from Consul Holdings, Toronto, Ontario, authori/: 
Mr. Arthur Dropkin to sign the Objection Notice on their behalf. A following 
letter from Mr, Dropkin confirmed that he did sign the original form. This is 
thus a signature submitted within the time for objections permitted by the Charts-' 
and now val idated. 

The property legally described as Lot 17, Block 12, D.L. 541, Plan 210 is 
registered as being owned by Dora M. Watson and Mary L. Wood. The Objection 
Notice was signed by a person from Royal Trust Company as agents for the owners. 
Since no proof of attorney was submitted at that time, the signature was not 
acceptable. On June 10, 1978, a photocopy of the Objection form signed by 
"M. Watson" and "M.L. Wood" was received in the Office of the Collector of Taxes. 
Royal Trust Company had confirmed by telephone that they had no Power of Attor. 
Thus, this is an additional signature submitted some three months beyond the tin, 
allowed by the Charter. 


cont ' d. 


It IS the opinion of the City leijal [loijartiiient that tho Cliartcr precludes the 
Collector of Taxes from validating the signatures from M. Watson and M. L. Wo(.,. 
The Collector of Taxes, therefore, reports that there are six out of twelve owiit- 
objecting and thus insufficient signatures to defeat this project. 

This report is presented to Council for consideration whether the project should 
be or not be undertaken." 

The City Manager submits the foregoing report of the Director of Finance for 
CONSIDERATION. 


6. Request to Cancel Local Improvement Project 
(Paving Lane South of 29th Avenue, Balaclava 
to the Lane East of Blenheim, 447/232) 


The City Engineer reports: 


"A sufficiently signed petition for the paving of this lane was submitted in 19" 
came before a Court of Revision on 30 March 1978 and was undertaken by Council.. 

On 4 May 1978, after work had commenced on the project, a telephoned request tna 
the project not proceed was received by the Acting Mayor. We stopped work on _.i 
project to allow the property ovmers to be heard by Council. 


Submissions 


The following submissions have been received, circulated to Members 
of City Council and are on file in the City Clerk's office. 


(Rec'd) May 11, 1978 
March (?) 10, 1978 
May 10, 1978 


May 9, 1978 
May 29, 1978 
June 27, 1978 
June 29, 1978 
June 29, 1978 


Walker et al 

Oldroyd 

Wirth 


} 


Opposed to paving 


Olsen - Seabourne 
Carmichael 
Barnes 
Cronkhite 
Pir ie 

This report is for the consideration of Council when it deals with these 
submissions. 


► In favour of paving 


Withdrawing Opposition 


Signatures 

The count of signatures is complicated by 'half-signatures' (one of two joint 
owners) and by an unverified Power of Attorney and is tabulated both ways: 

Accepting only fully Accepting 'Half- 
correct Signatures Signatures' etc. 

Signed Petition, do not now object 10 9 

Signed Petition and now object 6 8 

Did not sign Petition, now object 5 5 

Did not sign either 2 1 

"23 23 


Discussion 


The Residential Lane Paving program operates strictly on local decisions. If ♦■n 
objections had been filed before the project was undertaken Council could, in "> ' 
discretion, have decided not to proceed. The difficulty now Is that a substai f i 
amount of work has been done and that, if the paving is not to proceed, further 
work will be required to restore the lane to an acceptable unpaved condition. 
These costs total an estimated $5 900. 

As well as considering the points of objection, then. Council should consider 
whether there is justification for these points not being made before the proj 
was undertaken. The requests that the project not proceed give a number of rcas 
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(i) 'I'lic cost ol' u'oi'k. 

(ii) Fear t'naL paving will cncouraj'.e si)eeding. 

(iii) '^^^^ width of the asphalt.ic surface is mentioned several times. The Inforu.et i n 
Sheet mailed to each Property Owner before the Petition for the paving v^as 
circulated stated that the surface would be '...as wide as conditions allov- *' 
One of the letters notes '...misgivings over the year after seeing. . .neai I y 
paved lanes . . . ' (emphasis ours) . 

* We do not say 'full width' because there are often banks up or dovm, 
hedgL^s; walls: etc. which prevent paving right to the property line. 
Tliere is .suci. a hedge on this project.) 

(iv) Destruction o£ flowers within private property. Here we are at fault. Guv 
grader wandered almost a foot over the property line. We have acknowledg*:'' 
our error to the owner concerned and assured him of restoration or compen- 
sation. We believe he is satisfied on this point. 

(v) Cutting of mature trees. The only tree involved is one on the lane line whi'li 
we did not propose to disturb. The property owner, however, has asked tha*. ^ 
be removed and we have agreed (subject to the request in writing). 

The letters in favour make the points: 

— That all of the prescribed steps of the Local Improvement procedure were 
followed in obtaining approval of the paving, and that the objections weit 
not raised during that process. 

— Concern for the money already spent. 
Costs 


The costs are made up as follows: 


Drainage work done $4 800 

Grading work done 510 
Restoration and Oiling (1978) 380 
Second Oiling (1979) 210 

$5 900 


If the project does not proceed, these would not appropriately be charged to 
Capital funds, since no capital asset will have been created. For the same rfs^-^n, 
the properties cannot be taxed for them. 


To Complete Paving 

To complete the paving project as undertaken would require only a little grav 1 
and the asphaltic surface. Estimated cost of this is $3,400, of which the 
Property Owners' Share would be $2,200. (All work done to date would fall iuuc 
the City ' s share) . 

Alternatives 

The alternatives open to Council include: 

A. Instruct the City Engineer to proceed with the paving. 

B. Advise the objectors that Council is prepared to cancel the paving project 
if they will bear the cost of the work done and restoration, $5,900. Some 
set time should be allowed for them to pay in this sum to the City (Thir^y 
days from the date of Council's adoption of this alternative is suggested). 

If Council choose this alternative it may wish to instruct: 

1. That if the payment is not made within the time allowed, the City 
Engineer will proceed with the paving, and 

2. That if the payment is made within the time allowed, a motion to 
cancel the project will be brought forward. 

C. Provide the $5,900 from Contingency Reserve, cancel the project and instruct 
the City Engineer to restore the lane. (Cancelling the project would reauire 
amendment of Council's motion of 30 March 1978 so as to delete project 4^'.' ^) ." 


The City Manager submits the foregoing report of the City Engineer for the 
CONSIDERATION of Council. 
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RECOMMENDATION 

7 . Tendc'f 704 - .'U-ro<M: PnvonT'nt i-v rurt^r, 
The City Knf^inoer reports as follows: 

"Tenders for the above were opened on July 19, 1978 and referred to the 
City Engineer for tnliulation and report to the City Manager. 

All tenders have been checked for completness and accuracy and any mis- 
calculations or omissions h.^ve been corrected. Tabulations of total 
amounts bid and a Streets Contracts Cost Index' graph are attached. 

These bids are unit priced based on quantity estimates supplied by 
the Department; therefore, the total costs of these contracts may vary 
according to actual quantities measured during construction. 

The City Engineer recommends that: 

a) Contract 784 - Street Pavement & Curbs be awarded to the lowest bidder: 

Jack Cewe Ltd. 
1850 Hillside Avenue 
Coquitlam, B.C. 
V3K 1K5 

for the amount bid, namely $896,230.10. 

b) A Contract satisfactory to the Director of Legal Services be entered 
into, 

c) The bid bonds for the unsuccessful tenders be returned," 

The City Manager RECOMt'lENDS that the above recommendations of the City 
Engineer be approved. 


COUNCIL ACnON SEE PAGF(S]^:S£^ 
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SOCIAL SERVICE AND HEALTH MATTERS 

RECOMMENDATION 

1. Renovations - East Health Unit - 2610 Victoria Drive 


The Medical Health Officer reports as follows: 

"The purpose of this report is to present a request for funding for 
renovations to East Unit, based on rough estimates submitted by the 
City Architect. Reference is made to the Report of the Standing 
Conmittee on Finance and Administration dated April 28, 1976 and 
subsequent Council action June 1, 1976 which approved Committee 
recommendations dated May 13, 1976. 

In the April 28, 1976 report, it was anticipated that the renovation 
of one-half of the building vacated by Human Resources and the roof- 
ing in of the centre court would provide approximately 3,350 sq.ft., 
additional to the 3,600 sq.ft. now in use by the Health Department. 
After careful consideration of the space available through dis- 
cussions with staff and the City Architect, and bearing in mind the 
parking requirement, the following proposal is submitted: That the 
existing building provides 10,950 gross square feet (which includes 
approximately 800 sq.ft. basement storage area now in use). Based 
on staff requirements, it would appear that we should add about 
2,750 sq.ft. However, it is not possible to accommodate more than 
22 parking spaces on the existing property and we are therefore 
limited by the Zoning By-Law to an addition of only 1,500 square feet. 

The City Architect recommends that we proceed with the renovation 
which will add 1,500 sq.ft. and the Health Department will "make do" 
with the resulting total space to accommodate the existing staff in 
that location. 

The budget for such an alteration is roughly estimated as follows: 


New space, 1,500 sq.ft. @ $50 

$ 75,000 

Alter existing space, 9,000 (? $15 

135,000 

Outfit dental suite 

30,000 

H.V.A.C. 

30,000 

Site development 

15,000 

10% contingency & miscellaneous 

28,500 

12% consultants' fees 

37,600 


$ 351,100 


The Director of Finance advises that the source of funding for this 
renovation is the Health and Welfare Buildings Capital Fund, 
Account #421/7901, $351,100. 

The Medical Health Officer recommends that: 

A. Council approve the renovation of East Unit to produce addi- 
tional space of 1,500 sq.ft. plus 22 parking spaces; 

B. Approval be given to a total budget of $351,100 for East Unit 
renovations, to be provided from the Health and Welfare Build- 
ings Capital Fund Account #421/7901; 

C. Approval be given to authorize $37,600 to prepare plans for 
the alterations, as part of the total funding of $351,100; 

D. The City Architect be directed to report back to Council 
with final estimates of cost when the design is complete." 

The City Manager RECOMMENDS that the recommendations of the Medical Health 
Officer be approved. 
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CONSIDERATION 

2 . Keeping of Chickens at 5515 Rhodes Street 

The Medical Health Officer and Director of Legal Services report as follows: 

"The Health Department received complaints from a neighbour regarding the keep- 
ing of chickens at the above address initially in January 1977. Ten chickens 
were present. A fourteen day order was issued to comply with Section 72 of 
the City of Vancouver Health By-law #4387. 

Further telephone complaints were received from the same neighbour by the 
Health Department in March 1977 and a twenty-one day order was issued to Mrs. 
G. Scafidi. A re-check was made on April 14, 1977 and it was noted that the 
chickens were still present. A further twenty-one day order was issued to 
remove the chickens. A re-check on May 24, 1977 revealed that the chickens 
still remained at the above address and a further fourteen day order was 
issued. On June 9, 1977 a re-inspection revealed that chickens were still 
present. On June 16, 1977 a hand delivered order was given to Mrs. G. Scafidi 
to remove the chickens from the above premises within fourteen days . On 
July 4, 1977 a re-check was made and it was noted that fourteen additional 
chickens were present on the premises. 


July 7, 1977 — 19 chickens were present. 

July 20, 1977 — Information laid with City Prosecotor under' Section 72 of 
Health By-law #4387. 

Re-checks on October 4, 1977, January 10, 1978 and February 28, 1978 revealed 
that large numbers of chickens were present in the yard. 

January 12, 1978 — Mrs. G. Scafidi pleaded not guilty, first day of evidence 
and argument given; adjourned to February 2, 1978 for further argument and 
decision. 

February 2, 1978 — Case was dismissed. 
February 27, 1978~Notice of Appeal by City filed. 
June 9, 1978 — Appeal heard in County Court. 
June 16, 1978 — Written decision allowed appeal. 

July 7, 1978 — Mrs. G. Scafidi given suspended sentence and placed on Recognizance 
for six months on condition that she keep the peace and be on good behaviour and 
that she report to the court for sentencing if need arise. 

On July 11, 1978 Mr. D. A. Morgan, Director of Environmental Health, accompanied 
by Mr. W. MacDonald, visited Mrs. G. Scafidi at 5515 Rhodes Street to discuss her 
intentions regarding the future keeping of chickens and rabbits on her premises. 

At the time of the inspection there were present six chickens, one rooster and 
two rabbits. 

The chickens were kept in a portable wire cage located approximately eight feet 
from the neighbouring dwelling. 

Mrs. Scafidi was informed that the Department has been receiving complaints over 
the two year period and is responsible for enforcing the provisions of the Health 
By-law and asked for her cooperation. 

Mrs. Scafidi stated that she had no intention of ceasing to keep chickens as they 
were needed for food and she also volunteered that she received maximum extra 
allowances for special diet from the Ministry of Human Resources. 


Continued . » 
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ClausG \o. 2 Cci^tiiriued 

"Mrs. Scafidi was informed that the Health Department would be seeking direction 
from City Council and stated she would request an opportunity to be present as 
a delegation. The complaining neighbour does not wish to appear. 

Sections 72 and 76 of Health By-law #4387 state as follows: 

'72. It shall be unlawful for any person to keep 

horses, cattle, swine, sheep or goats, or to keep any 
live poultry or fowl, including ducks, geese, turkeys, 
chickens, or members of the pigeon family, other than 
registered homing pigeons, or to operate any apiary or 
otherwise keep bees, for any purpose in the City, provided 
however, that this section shall not apply to any licensed 
pet shop or kennel, zoological park, research laboratory, 
veterinary hospital or slaughter house, or to horses kept 
in any (RA-1) District within the meaning of the Zoning 
and Development By-law.' 


'76. No stable or shelter designed for pets shall 

be situated less than 30 feet from the nearest dwelling 
or less than 60 feet from the street frontage.' 

The Medical Health Officer and the Director of Legal Services request direction 
on this matter from Council. " 

The City Manager notes that the present circumstance has given rise 
to complaints from only one neighbour, mainly on account of noise. 

However, the problem of keeping animals in the City is a growing 
one, and has, for example, caused numerous complaints in Toronto 
including rodents, insects, smell and noise. Hence abandonment 
of these sections of the Health By-law is not recommended. 

The City Manager submits for CONSIDERATION of Council a choice 
between : 

A. Enforcing the By-law in this instance, or 

B. Withholding enforcement in this case because 
of the particular medical and hardship 
circumstances of Mrs. Scafidi. 


NOTE FROM CITY CLERK ; 

Delegation requests have been received from 
Mrs. G. Scafidi (Mrs. Gabriela Centenery) and 
Mr. Bruce Eriksen. 


fOR COUNCIL ACTION SfE PAGEISI^^ 
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Clause 10 Continued 

C. The Company to bear the costs of surveys and registration. 

D. The Company to bear the costs of closing out the two portions 
of street including the removal and relocation of utilities, 
and to provide utility easements if required to the satis- 
faction of the City Engineer. 

E. The closed portions of street to be consolidated with 
Lots 27 to 34 inclusive. Lots 85, 86 and T, Hastings Town- 
site and Lot 1216 to form one parcel. 

F. Western Gypsum to grant the City a bulkhead agreement in 
respect to the new parcel referred to in E above. 

G. The recommendation of the Board of Administration, Property 
Matters dated October 4, 1968, adopted by Council on 
October 8, 1968 dealing with the sale of Yale Street to 

the Company be varied and amended as set out in this report." 

Your Board 

RECOMMENDS that the foregoing report of the Supervisor of 
Property and Insurance and City Engineer be adopted. 

11. Request for Street Closure for a 
Public Christmas Party 

Your Board submits the following report of the City Engineer. 

"Alex Michaels, representing the Inner-City/TSIow Bus (a Vancouver 
Drug Treatment Centre), is requesting permission to close Arbutus 
Street to vehicular traffic between 4th and 5th Avenues on Decem- 
ber 23rd during the hours 7:00 p.m. - 8:30 p.m. 

They request the closure so that a Christmas Tree and other 
decorations can be erected on-street. A 'Santa Claus ' would 
be in attendance for the children who would receive free presents 
and they will also be playing Christmas music through a public 
address system. They also intend holding a parade from 4th and 
Arbutus to Kitsilano Beach, where they propose to sing carols. 

There are no driveways fronting on Arbutus Street between 4th 
and 5th Avenues and access to the rear of premises at this 
location can be gained by the Lane South of 4th Avenue from 
Yew or Maple Streets. 

There are no objections from a Police, Transit or Traffic 
Engineering standpoint. 

The matter of the parade and use of Kitsilano Park is being 
handled Departmental ly by the Police Department and Parks 
Board and we understand from those Departments that permission 
for both items will be given. 

Accordingly, it is RECOMMENDED that the Inner City/Now Bus be 
permitted to close Arbutus Street to vehicular traffic between 
4th and 5th Avenues on December 23rd, 1970, during the period 
6:00 p.m. - 9:00 p.m. for the purpose of holding a public 
'Christmas Party', provided: 

A. The applicants obtain adequate insurance coverage, 

satisfactory to the Corporation Counsel, indemnifying 
the City against all possible claims which may result 
from the street closure. 
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BUILDING AND PLANNING MATTERS 

RECOMMENDATION 

1. New Vancouver Building By-law - Adoption of the National 
Building Code, 1977 Edition 


The Acting Director of Permits and Licenses reports as follows : 

"On May 29, 1973, Council passed By-law No. 4702, which is the current 
"Vancouver Building By-law" , containing technical requirements based 
originally on the 1970 editions, and then, later on, the 1975 edition 
of the National Building Code of Canada (NBC) after being amended 
by Council on July 28th, 1975. 

On June 10, 1977, this Department sent out bulletins to nearly 400 
Associations in the Greater Vancouver area, representing architects, 
engineers, and developers, advising of our intent to adopt the 1977 
edition of the NBC. We invited their comments and their response 
was entirely favourable, with very few additional recommendations. 

Members of the Building Board of Appeal also sought feedback from 
their own associations. Task groups, established in co-operation with 
design consultants and agencies within and outside the City, recommended 
certain amendments to the egress and parkade requirements of the NBC. 

Upon the advice of the Law Department, and in full cooperation with 
them, we redrafted a new adopting Building By-law which follows closely 
the format of the N.B.C. and which has received their approval. 

This new "Vancouver Building By-law" will have incorporated therein 
most of the requirements of our current Building By-law with very few 
changes, except for areas of clarification of intent and a few items 
of special interest to Council. An Appendix has been attached to 
this Report to highlight all changes in the new Vancouver Building 
By-law. 

Some major changes are the "extent of application" of this By-law 
to "Existing Buildings", the inclusion of the Building Board of 
Appeal "Guidelines" within the By-law and the fact that no "mandatory 
appeals" are required, thus freeing more of the Board's time to hear 
Fire By-law appeals, now that the Charter has finally been amended. 
Building By-law appeals will still be heard but only when requested 
by an aggrieved appellant. The terms of reference for the Board 
have also been changed to permit consideration of "social and heritage 
concerns", in addition to concerns for safety of life and health, 
while hearing appeals. 

The "Guidelines" besides dealing with upgrading of existing buildings 
for fire safety purposes, also developed a comprehensive methodology 
for determining the extent of seismic upgrading based on a new risk- 
evaluation rationale. 

Another major change will be a requirement, recently approved for 
immediate inclusion in the 1977 N.B.C. In keeping with the current 
public acceptance of approved "Smoke Alarms", their recent success 
rates and drop in price, the Associate Committee for the N.B.C. has 
approved their mandatory inclusion within all new dwelling units 
commencing immediately. 

Other changes which are not as major, include administrative require- 
ments to control clean-up after demolition work has taken place in 
the City. 

The costs of construction have been better defined to provide for a 
fairer permit fee evaluation. 

Some former problems related to major differences in grade between 
neighbouring properties or street elevations will be better controlled 
with new requirements. 
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We have also redel'ined "grade" and "first storey" to clarify their 
original intent, using the wording approved for the next edition of 
the N. B, C. This change will prove more efficient for the plan 
checker and thus save much time for permit issuance, and be more 
compatible with Zoning regulations on sloping properties. 

Some relaxation in the By-law will eliminate the requirement for 
sprinklers in basement apartments located over underground parking 
garages and excessive fire protection requirements for roofs near 
property lines. 

Changes are included for swimming pool enclosures to render them 
less climbable to preschoolers; more consistency in requirements from 
multi-level dwelling units; and more visual security in parking garages. 

Structural design requirements have been added for flat roofs surrounded 
on all sides by parapet walls, to take into account the weight of 
water build-up. 

Also added are new requirements to control design of "marquees" over 
City streets. 

Since copies of the 1975 edition of the N.B.C. are no longer available, 
the entire design fraternity has been waiting for us to adopt this 
latest edition of the N.B.C. since the rest of British Columbia has 
been given the 1977 Code since March 1, 1978, and made effective 
June 1, 1978. The new Code also happens to include metric equivalents 
which will simplify "metric" design work immensely. 


The Acting Director of Permits and Licenses recommends that City 
Council pass and enact the By-law which will be before Council 
later this day as the new "Vancouver Building By-law" to become 
effective the 1st day of September, 1978. 


The City Manager RECOMMENDS that the recommendation of the Acting 
Director of Permits and Licenses be approved. 


2. Riley Park N.I. P. Appropriation of Funds: Riley Park and 
Prince Edward Park Fieldhouse Improvements 


The Director of Planning reports as follows: 

"On July 26, 1977 City Council approved the Riley Park N.I. P. Concept 
Plan which included an allocation of $267,000.00 for improvements to 
local parks. The purpose of this report is to recommend the 
appropriation of a portion of these funds to make improvements to 
existing fieldhouses at Riley Park and Prince Edward Park. 

Fieldhouses presently exist in three neighbourhood parks: Prince 
Edward Park, Riley Park and Hillcrest Park. All three fieldhouses 
are in need of upgrading and rehabilitation and partial funding has 
been earmarked for this through the Riley Park Neighbourhood 
Improvement Program. Because several issues remain to be resolved 
regarding Hillcrest Park, the Citizens' Planning Committee and Park 
Board decided that it was appropriate to proceed with improvements 
to Riley and Prince Edward Fieldhouses and to undertake Hillcrest 
Fieldhouse improvements later in the year. 
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PROPOSED PROJECT 

The design process for the proposed improvements to the Riley and 
Prince Edward Fieldhouses involved inspection and review of existing 
conditions and listing of proposed changes by the Citizens' Planning 
Committee, Parks Board and R.R.A.P. staff. The improvement proposals 
were finalized after discussion by the Vancouver Park Board, the Riley 
Park Citizens' N.I. P. Planning Committee, the fieldhouse caretakers 
and the R.R.A.P. staff based on agreed upon objectives. A detailed 
listing of the proposed improvements and estimated costs is attached 
as Appendix I . 

The objectives of the Fieldhouse improvements are: 

(a) To create more usable public recreation space based on current needs; 

(b) To alter and improve the fieldhouse residence so that over time, 
caretakers can be retained, such as a retired or college age couple, 
who can establish better rapport with park users (the existing 
residences can only readily accorm-todate single people) ; 

(c) To create more vandal-proof conditions; and 

(d) To provide general upgrading to current architectural standards, and 
to assure that the fieldhouses will be attractive components in 
their parks . 

Upon completion of the improvements, the Citizens' Planning Committee 
intends to suggest to the Park Board various changes to hiring policies 
and work specifications for fieldhouse caretakers to ensure that the 
caretaker function relates more specifically to the local situation. 
Preliminary discussions have already taken place with Park Board staff 
on this matter. 

The planned improvements to both Fieldhouses include upgrading of existing 
caretaker's residences, the creation of a changing room capacity in the 
present washrooms and general improvement of exterior finishes, painting 
and heating of the buildings. The Riley Park Fieldhouse will also 
require a new roof. The existing men's large change room in each Field- 
house, which is felt to be redundant, will be converted into community 
space. A pottery/crafts facility is proposed for the Riley Park Field- 
house to be programmed out of the adjacent Community Centre. A multi- 
purpose room is proposed for the Prince Edward Park Fieldhouse to facilitate 
a number of local neighbourhood activities, including meetings, workshops, 
classes and service programs. A new fire exit walkway will also be added 
to ensure better safety for the Prince Edward Fieldhouse multi-purpose 
room. 


PROPOSED PROJECT FUNDING 

Funding for the improvements to Riley and Prince Edward Fieldhouses 
is proposed to be shared by the Riley Park Neighbourhood Improvement 
Program, the Vancouver Park Board and the Residential Rehabilitation 
Assistance Program (R.R.A.P.). The concept of shared funding is as 
follows : 

(a) N.I. P. funds will be used for improvement to social facilities and 
related general upgrading. 

(b) The R.R.A.P. grant will be used for improvements to the caretakers' 
residential units and related general upgrading. 

(c) Park Board funds will be used to cover the balance of costs for 
improvement to social facilities, the caretakers residences and general 
upgrading . 


Cont ' d , 
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The Park Board has agreed to match the N.I. P. investment in the project 
to a maximum expenditure of $27,600.00, The Central Mortgage and 
Housing Corporation has given approval in principle to the application 
of R.R.A.P. for the residential unit and only the grant of $2500.00 per 
unit is proposed to be used. The resulting funding sources and amounts 
for improvements to each Fieldhouse are proposed as follows: 


Fi eldhouse 

N.I. P. Funding 

R.R.A.P. 

Parks Bd. 
Grant Funding Funding 

Total 

@ Riley Park 

$ 11,904.00 

$ 2 ,500.00 

$ 11,904.00 

$ 26,308.00 

@ Prince Edward 

$ 14,230.00 

$ 2 ,500.00 

$ 14,230.00 

$ 30,960.00 

Total 

$ 26,134.00 

$ 5,000.00 

$ 26,134.00 

$ 57,268.00 


In order for the City to receive the proposed R.R.A.P. funds. Central 
Mortgage and Housing Corporation has indicated that the City (as the 
Landlord) must sign a Security Mortgage as per statute requirement 
for a R.R.A.P. grant. The Director of Legal Services indicates that 
according to Section 192-A of the City of Vancouver Charter "the Council 
shall have power to make the city a party to any agreement to which under 
the terms of any Act of the Dominion or the Province it is contemplated 
that municipalities may be parties and which the Council deems will 
be for the benefit of the City." It is therefore necessary for Council 
to authorize that a Security Mortgage be finalized so that the R.R.A.P. 
application can be completed. 

The Central Mortgage and Housing Corporation and the Province of B. C. 
have been advised and concur with the proposed N.I. P. expenditure for 
this project. The Central Mortgage and Housing Corporation is also 
prepared to approve the R.R.A.P. applications through the normal process 
if the Security Mortgage is undertaken. 


The Director of Planning recommends : 

(A) THAT Council approve an expenditure of up to $26,134.00 to be 
appropriated from the Riley Park N.I. P. Social and Recreational 
Facilities Budget Account 898/9412 for improvements to Riley and 
Prince Edward Park Fieldhouses, subject to matching of Park Board 
funds as per their commitment, the N.I. P. cost to be shared as 
follows : 

Central Mortgage & Housing Corporation (50% of total) $13,067.00 
Province of B. C. (25% of total) $ 6,533.50 

City of Vancouver (25% of total) $ 6,533.50 


I'B) THAT Council endorse the proposed application by the Superintendent 
of Parks for R.R.A.P. funds up to the grant maximum of $2,500.00 
per fieldhouse and that Council direct the Director of Legal 
Services to finalize the necessary Security Mortgage so that the 
proposed R.R.A.P. application can be completed." 


The City Manager RECOMMENDS that the recommendation of the Director 
of Planning be approved. 
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INFORMATION 


3 . Granville Island - Proposed Developnient 

The Director of Planning reports as follows: 

"On June 5, 1978 the Board of Parks and Recreation resolved: 

'That City Council be requested to make sure that the 
Granville Island Trustees provide the major open space 
south of Cartwright Street at the south end of the island, 
to provide active recreation space for the new residents 
to be accommodated in the area. ' 

On June 7, 1978, Commissioner Ian Bain, Chairman of the Parks Board, wrote to 
City Council (see letter attached). In the excerpt of the minutes of the 
June 5 meeting, it is noted that City Council's approval of the Granville 
Island plan included an assumption that: 

'...during the course of the implementation process some of 
those areas described as 'Possible Future Open Space' will 
be developed as such.' 

A number of development permit applications have now been received for the 
redevelopment of Granville Island. City staff and the Development Permit 
Board are continuing to monitor these proposals. The redevelopment of the 
Island is not yet sufficiently advanced to establish whether all the objectives 
of the Reference Document will be met. Should some significant variation from 
the intent materialize, the matter will be reported to City Council." 


The Director of Planning submits this report for the INFORMATION of City 
Counci 1 . 


4. 4642 Dunbar Street - "Alouette House" 

Development Permit Application No. 8075 5 

The Directors of Social Planning and Planning report as follows: 

" The Dunbar Group Home for five teenagers , funded by the 
Ministry of Human Resources, has been operating at Alouette House, 
4642 Dunbar Street (Zone 4S-1) since November, 1977, when a 
development permit for a Residential Community Facility was applied 
for. Because of neighbourhood opposition, the application was 
submitted to Council for consideration. On November 1. 1977. 
Council resolved that the Director of Planning be advised of its 
support for approval of this development permit for a six month 
period, with a review to be made immediately thereafter for report 
to Council and subject to the formation of an advisory committee 
for the group home. On November 16, 1977, the applicant advised 
in compliance with the Council request an advisory committee had 
been formed. 

On April 20, 157 8, the group home applied for renewal of the 
Development Permit. For the original Development Permit Application, 
42 neighbouring property owners were notified, and 94 objections 
were received. Because the application was of interest to more 
than just immediate neighbours, a larger area was included in the 
subsequent canvass. One hundred and thirty one neighbouring 
property owners were notified of the reapplication; 8 responses 
were received, 5 objecting and 3 expressing support for the renewal. 

The Director of Planning is prepared to approve this Development 
Permit Application in accordance with the submitted application for 
a further limited period of time, expiring December 31, 1979, subject 
to the development complying with all relevant Provincial and 
municipal by-laws." 

The City Manager submits the report of the Directors of Social 
Planning and Planning for the INFORMATION of Council. 
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CON SI DERATION 


5. 1240 Robson Street 

Development Permit Applicatjon No. 80580 

The Director of Planning reports as follows: 

" 'On ^ril 3, 1978, Ranses, Kwan and Associates, Architects submitted 
Development Permit Application No. 80580, requesting approval to 
develop this site with a tw3-storey ocmmercial building. The proposed 
development would provide 9,000 sq. ft. of retail space on the main 
floor, '4100 sq. ft. of office space on the upper floor, and six 
off-street parking spaces at the rear of the site (although nine 
spaces would be possible.) 

Section 5 of the Downtown District Official Development Plan (Parking 
and loading) states in part: 

"Traffic congestion detracts from the general amenity of the 
Downtown. It is one of the objectives of this By-Law to reduce 
traffic congestion particularly within the high-density core 
area. Parking both in terms of the amount provided and the 
location at v^^iich it is provided is a significant determinant of 
congestion. 

The following requirements are intended to reduce commuter 
parking to a minimum and to permit parking to serve only the 
other essential needs of Downtown activity: 

1. The provision of parking (in this area) shall not exceed: 

( i ) Office Commercial - not more than one parking space for 
every 2,400 square feet of such use; 

(ii) Residential - not more than one parking space for every 
1,000 square feet of such use; 

(iii) Other Permitted Uses - not more than the requirements 
set out for such uses in Section 12 of the Zoning and 
Development By-Law No. 3575." 

Consequently, the maximum number of off-street parking spaces 
permitted for this developnent would be 17 spaces. 

The Developnent Permit Staff Committee, upon advice received from the 
City Engineer (memorandum dated July 18, 1978, attached as Appendix 
"I"), recommended to the Development Permit Board that this 
Development Permit implication be approved, subject to a number of 
conditions, including: 

"1(d) Revised and additional drawings and information are to 
be first submitted clearly indicating : 

(i) the provision of 17 covered off-street parking 
spaces in accordance with Section 12 of the Zoning 
and Development By-Law, to the satisfaction of the 
Director of Planning and the City Engineer." 

(Development Permit Staff Committee minutes of June 14, 1978, attached 
as Appendix "II".) 

The Development Permit Board and Advisory Panel considered this 
Development Permit ^plication on June 26, 1978. 
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Following a lengthy discussion regarding off-street parking for the 
proposed development, the opinions of the Advisory Panel and Board 
members viere tallied as follows: 

Advisory Panel - 2 for approval with the provision of 17 spaces 

- 1 for approval with the provision of 9 spaces 

Development 

Permit Board - 2 for approval with the provision of 9 spaces 

- 1 for approval with the provision of 17 spaces 

(Development Permit Board minutes of June 26, 1978, attached as 
Appendix "III".) 

In accordance with the approved procedures, a Development Permit 
Application may be referred by the Development Permit Board to City 
Council for consideration where, in the opinion of the three voting 
members, there is a significant difference of opinion. 

It was therefore the decision of the Development Permit Board that 
this Development Permit implication be referred to City Council for 
consideration and advice on the appropriate parking requirement. 

The City Manager submits for the CONSIDERATION of City Council the 
choice between 

a) 9 spaces as strongly requested by the applicant and 
supported by the majority of the DPB; and 

b) 17 spaces as recommended by the City Engineer and a 
majority of the Advisory panel. 

RECOMMENDATION 


6 . Enclave 17 - Champlain Heights 

The Champ lain Heights Project Manager reports as follows: 

Earlier this year, I was approached by representatives of B.C. Central Credit Union 
as well as representatives fron several major trade and labour unions regarding an 
innovative housing proposal for Chanplain Heights. The purpose of this report is 
to introduce the proposal and the organization to Council and request authority to 
negotiate a land-value for Enclave 17 - Charaplain Heights. 

Background : 

B.C. Central Credit Union and the trade and labour organizations have formed a non- 
profit housing society called the "B.C. Innovative Housing Society". This non-profit 
society is interested in: 

a) building affordable housing for its members and 

b) creating housing for lew and modest inccme families, senior citizens, native 
people, handicapped people and other citizens. 

The directors of the organization include three representatives of B.C. Central 
Credit Union and three trade and labour unions. The organization received a grant 
from CMHC and has strong si:pport fron both local credit unions and labour unions. 
Letters of support fron various organizations are attached to this report. 

The organization has established a steering conmittee to ^sist with the program. 
This steering carmittee includes senior mei±iers of CMHC, B.C. Central Credit Union, 
the Vancouver and New Westminster Labour Councils, the International Woodworkers 
of America and the B.C. Government Elnployees Union. 
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Proposal : 

The Society has expressed a strong interest in Enclave 17 - Champlain 
Heights (See letters attached) . This enclave has a capacity for 
42 ground oriented town house units. The local steering committee 
has retained the services of Downs Archambault to review the 
feasibility of providing modest priced family housing on this site. 
Their reports to date have been positive with respect to meeting the 
Society's objectives. 

The local steering oomtiittee has now requested that the City lease Enclave 17 to a 
Credit/Labour Union non-profit housing society for development. The Society is now 
in the process of being incorporated. This enclave is designated as a 'market 
enclave' and as such would not involve a land write down. A land write down fron 
market value is not considered necessary or desirable in order to make the project 
work as the society will not have control on resales. On the other hand, however, 
the project is felt to be cne which the City should encourage and support in other ways. 

One such way would be for the City to agree to vary the normal ' tender procedures ' and 
negotiate with the Society directly in order to establish a fair market value. This 
would be done through an independent appraisal. This procedure has been used before 
and is in fact the approved route for the Energy Denonstration Project in Enclave 2. 

The Director of Finance comments as fellows: 

"In conjunction with my concerns regarding land values that were 
noted in the Enclave 2 report (before Council In Camera this day) 
I feel I must express my dissatisfaction with the Project Manager's 
proposal to establish the value for Enclave 17 via an independent 
appraisal. In my estimation, such a value would be almost solely 
baser" upon the 'low' values accepted 'to keep the momentum going' 
for Enclaves 3 and 16. The more often these values are used to 
determine additional enclave values, the more firmly entrenched 
becomes this land value trend. In order to possibly alter this 
trend, I would recommend that the tendering and leasing procedures, 
approved by Council on July 11, 1978, be followed for the marketing 
of this enclave. Such procedures would require the calling of 
public tenders for the lands and would be a good test of what 
current market values are. 

Hcwever, if the land is marketed via the tender procedure, there is no guarantee 
that the 'B.C. Innovative Housing Society' would be the successful bidder. In 
order to ensure that this group is successful, Coimcil may wish to allow the 
Project Manager to deal directly with this group and to determine land value via 
the appraisal method. If this is the case, I would recotmend that a review of 
markets and marketing methods be conducted before any additional enclaves are 
marketed. The purpose of such a review would be to determine the optimal values 
that could be expected in Champlain Heights and what marketing procedures would 
produce those cptimal values. 

In conclusion, the Director of Finance recotmends: 

1. TlTat EiiclavG 17 be marketed in accordance with the normal tender procedures 
outlined in tht: ' ^yr^y^.n r~r>r o-F ^romrticr/ report approved by Council July 11, 1978, 

or, in the event that Council wishes to make the land available 
to the B.C. Innovative Society as recommended by the Project 
Manager, then before any additional Enclaves are marketed the 
Director of Finance recommends: 

2. That the Project Manager, in conjunction with the Director of Finance, be 
instructed to review and report on Chaitplain Heights' land values and 
marketing methods . " 

The Project Manager would support a review as outlined by the Director of Finance 
in the second reccrmendation . 
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In view of the foregoing tlie Project Manager reccrrnends: 


A. THAT Council authorize the Project r-lanager, appropriate 
City staff and representatives from the "B.C. Innovative 
Housing Society" to establish a fair irarket value for 
Enclave 17 - Champlain Heights based on a 42 unit strata- 
title develc^xtient on a 99 year prepaid ground lease, fair 
iTiarket value to be determined by an independent appraisal 
and — 

B. THAT the Project Manager and City staff report back to 
Council on concluding the above noted negotiations for 
ratification of the lease value. 

The City Manager RECOMMENDS the foregoing recommendations of the 
Project Manager be approved. 

7. Kensington N.I. P. - Additional Funds for Gray's Park 
Community House 


The Director of Planning reports as follows: 
" BACKGROUND 

On February 7, 1978, City Council approved an allocation to the Vancouver 
South Lawn Bowling Club for a demonstration project for the Kensington 
Neighbourhood Improvement Program. Up to $101,490 was made available to 
the Club for the purpose of constructing a Community House on Gray's Park 
that would include club facilities for the lawn bowlers and general 
community space. This was put forward as a demonstration project for 
approval in advance of the Concept Plan, as the Lawn Bowling Club had 
received a Canada Works Program grant of up to $49,224, on the condition 
that work commence on the project by February 6, 1978. The Canada Works 
Program provides money toward the labour component of the project. The 
Kensington Concept Plan was approved by City Council on April 4, 1978. 

CURRENT STATUS OF COMMUNITY HOUSE 

Construction work on the new Community House began in February of this 
year. Work is almost completed and it is obvious 

that additional funding will be required to complete the facility. The 
building is now estimated to cost a total of $156,842. Although the 
Canada Works Program made up to $49,224 available, the Lawn Bowling Club 
was only able to use $24,839. This is because there were not sufficient 
man-hours involved with the total project to qualify for the total amount 
of grant money available. There is now a shortfall of $30,513 on the 
project . 

Funding to date 

Canada Works (maximum) $ 24,839 

N.I. P. -I- 101,490 

$126,329 

Shortfall 

Total Building Cost 
Funding to date 


$ 30.513 


$156,842 
- 126,329 
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RE ASONS FOR SHORTFALL 

There are a number of reasons for the shortfall. To a certain extent, 
the continuing rise in inflation has contributed to the overrun. In 
addition, it is now apparent that the original estimate made was not 
sufficiently thorough and accurate. The Lawn Bowling Club was in a 
position of having to obtain an estimate in a short time and did not get 
specific estimates from the sub-trades. This has resulted in the final 
cost being higher than anticipated. In their brief to tha Kensington 
N.I. P. Planning Committee, attached as Appendix "A", the Lawn Bowling Club 
pointed out some additional reasons for the higher costs. This included 
some problems with the appropriateness of the workers hired through 
Canada Manpower and some unforeseen drainage problems. 

SUPPORT FOR THE PROJECT 

The matter of cost overruns on N.I. P. and other construction projects is 
of concern to the Kensington Planning Committee and Planning Department. 
In the case of the new Community House for Gray's Park, it is acknowledged 
that the building is well under way and without additional funding will 
not be completed. The Planning Committee is supportive of the work of the 

Lawn Bowling Club, which has put a great deal of volunteer time into this 
project, and feel it is a much needed facility in the area. The Kensington 
Community Centre Association would also like to see the new Community 
House completed soon, so that programming for the second floor can begin. 
The Planning Committee therefore decided to recommend that up to $35,000 
be allocated to the Lawn Bowling Club to enable the completion of the 
building. The recommended $35,000 is slightly over the $30,513 shortfall 
in order to provide a small contingency amount. 

The Director of Planning notes that the new Community House will be a 
substantial improvement to Gray's Park and will provide a needed new and 
improved recreational facility for local residents. The subject over- 
runs are regrettable, but the Director of Planning notes the short time 
in which the estimates had to be obtained and the difficulty that volun- 
teer groups can have with obtaining accurate estimates. The Director of 
Planning would also agree that the required N.I. P. funds should be 
allocated to permit the completion of this project. 

C.M.H.C. and the Province of British Columbia have been advised of this 
proposed allocation and concur with the recommendation for funding. 

RECOMMENDATION 

The Director of Planning recommends: 


THAT $35,000 be appropriated from the Kensington N.I. P. Recreation 
Facilities account to the Vancouver South Lawn Bowling Club in 
order to permit the club to complete the new Community House on 
Gray's Park. The costs will be shared as follows: 


City (25%) $ 8,750 

Province (25%) $ 8,750 

Federal (50%) $17,500" 


The City 
Planning 


Manager RECOMMENDS that the recommendation of the Director of 
be approved. 
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B. That adequate barricades and signing be erected, subject 
to the approval of the City Engineer, and the costs of 
this signing and barricading be borne by the applicants. 

C. That following the 'Christmas Party' the street be 
returned to its original condition. 

D. That all structures be to the approval of the City Engineer 
Your Board 

RECOMMENDS the foregoing report of the City Engineer be adopted 

(Copies of Mr. Michaels' letter are circulated for the 
information of Council.) 


CONSIDERATION : 


12. Request to Use Sound Truck in Parade 
Jewish Festival of Chanukah 


Your Board submits the following report of the City Engineer. 

"We have received a request from Ichud Habonim (Labor Zionist 
Youth) in a letter dated December 7th, 1970, for permission to 
use a sound truck on December 23rd, 1970. 

If Council gives permission, the sound truck, broadcasting 
Israeli music, will accompany their annual Torch Light Parade 
from Oak Street and 27th Avenue to Oak Street and 41st Avenue 
at 7:30 p.m. 

Permission for the parade has been given toy both the Police 
and Fire Departments but the use of a sound truck is a matter 
of Council policy and is, therefore, referred for Council's 
con siderat ion . 

Last year Council gave permission to use the sound truck. 
No problems appeared to evolve from its use and no complaints 
with regard to sound volume were received by the Engineering 
Department . " 

Your Board submits the foregoing report of the City Engineer for 
Council's CONSIDERATION. 

(Copies of the letter from Ichud Habonim dated December 7th 
are circulated for the information of Council.) 


* 


* 


* 


* 


* 
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Collective; rarkincj L ot - 2500 Djoc : 1 .: Frank lin Street 
Tlu> City Manager reports as follows: 

On May 30, Council approved a City survey of property owners contributing 
to the above lot to discover if they were in favour of a proposal from 
Mr. Funaro to construct on that lot a development which would include 
a supermarket and parking garage. The questionnaire (copy attached) 
was prepared in consultation with the lawyer for Mr. Funaro and was dis- 
tributed by the City Clerk to all registered owners. In addition, it was 
delivered for information to tenants of those properties. 

Responses from owners of the 60 properties were as follows: 

Number % of Valid % of Owners 
Returns 


18 41% 30% 

26 59% 43% 
1 2% 
15 25% 

60 100% 

The City's consideration of the application from Mr. Funaro had been based 
on his assurance that the project enjoyed the overwhelming support of the 
affected merchants. There had been some discussion of possible methods 
of transferring the site to Mr. Funaro if the property owners were not 
unanimous, but at least 2/3 in favour of the proposal. 

In view of the responses received, the City Manager RECOMMENDS that Council 
inform the applicant that the Collective parking lot cannot be made available 
to him. 


FOR COUNCIL ACTION SEE PAGE(S) d^. Zi^5g 


In favour of sale to Mr. Funaro 

Not in favour 

Void 

No response 


MANAGER'S RIOPORT, JULY 21, 197 8 


(CLAIMS: A5-1) 


LICENSES AND CLAIMS MATTERS 


CONSIDERATION 

1. License Application for Super Love 

Products Ltd., 1043 Granville Street 

The Acting Director of Permits and Licenses reports as follows: 

"An application has been received from Mr. Abdul Punja of 

Super Love Products Ltd. for a license to operate a retail 

store at 1043 Granville Street. The merchandise to be sold 

are books and magazines, novelties, gifts and all sorts of marital 

aides, newspapers, jokes, jewelry, reproductions of male and female 

organs and many other variety of merchandise primarily concerned 

with sex. 

Super Love Products are presently licensed to operate a retail 
store at 1033 Granville which Mr. Punja wishes to close but to 
open a new and larger store at 1043 Granville Street. 

This license application has been discussed by representatives 
of both the Planning and Social Planning Department who report 
as follows: 

The Downtown Planner, Central Division states: 

"I expressed concern to Mr. Punja that his proposed retail 
store would not be complementary to the activities of the 
Granville Street Redevelopment Committee which, with the 
support of City Council, had an objective to upgrade, re- 
juvenate and revitalize the portion of Granville Street 
south of Granville Mall. 

The City is actively discouraging uses on this portion of 
Granville Street considered inappropriate to the upgrading 
and revitalization efforts. Discouraged uses have included 
arcades, intimate movie facilities, and personal photography 
studios . 

However, Mr. Punja 's application would not normally be 
subject to zoning and development control in that the previous 
former use was for retailing - albeit that the goods sold 
will be different." 

The Deputy Director of Social Planning suggests : 

"City Council recently decided to hire a consultant to help 
improve the three and a half block areas on Granville from 
Nelson to the Bridge. There are already four businesses 
in the 1100 block of a similar nature to Super Love Products. 
Having regard to these considerations as well as Council's 
request for an investigation to review means by which such stores 
not be located in close proximity to each other, the Director of 
Social Planning recommends refusal of this business license 
for the reason stated below by the Acting Director of Permits 
and Licenses . " 

On February 20, 1978, City Council endorsed a proposal from the 
.Granville Street Merchants that the hours of operation of adult 
book stores and porn shops be reviewed with a view to restricting 
them to normal business hours. 


On iJune 27, 1978 Council approved the recommendation of both the 
Standing Committee on finance and ADministration and the Committee 
on Planning and Development of the appointment of a consultant 
to assist in providing a program to revitalize Granville Street 
south of the mall to the bridge. At that time Council also asked 
that I prepare a report suggesting ways of controlling undesirable 

business operations in the area. This report is not prepared 
yet as we are waiting for a reply from the City of Toronto as 
to what actions they take on such matters. 


RECOMMENDATION: 


The Acting Director of Permits and Licenses RECOMMENDS that the 
license application from Super Love Products Ltd. be held in 
abeyance until the report that was requested by Council has been 
prepared and any proposed bylaw amendments have been considered. 


The City Manager notes that the applicant does not wish to open 
a new business, but to transfer his operations to another location 
in the same block. If the application is not approved, he would 
continue to operate in the present location. 

The City Manager submits the above recommendation for CONSIDERATION 
of Council. 


NOTE : The applicant, Mr. Punja, has requested to appear as a dele- 
gation this afternoon. 


FOR COUNCIL ACTION SEE PAGE f<;).55^ 
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(FINANCE: A7 


FINANCE MATTERS 


INFORMATION 

1. Closure of Branch Library 
Killarney School 


The Director of the Vancouver Public Library Boards reports as 
follows; ^ 

"As a result of steadily declining use and circulation at the 
Killarney Branch Library, coupled with increasing costs in 
rent and labour, the following motion was passed at a special 
meeting of the Library Board held on August 17, 1977. 
" - that the Killarney Branch Library be closed 

at the end of the 1977/78 school year 

ie: June 30, 1978." 

- carried unanimously - 


(The specific date has now been set as June 3, 1978) . 


The board noted the following information: 

- Circulation decreased 56,000 per annum from Jan. 1, 1970 
to Dec. 31, 1977, it being merely 42,000. in 1977, as 
compared to ie: Strathcona School la 7 2,300. 

- Reference questions declined 9%. 

- School Board rental costs have increased by approximately 
3 0% during the past 4 years. 

- Patrons wishing to use a Branch Library have access to 
Collingwood located 1 mile away, or the Book Bus which 
has stops at 49th & Elliott. 

The savings which will be realized from the closure of this branch library will 
be $16,180 for 1978 and $30,450 on an annual basis. 

The Library Board is presently considering relocation space 
near or in the Champlain Mall Shopping Centre, and Council 
will be informed as plans materialize. 

Comptroller of Budgets and Research and Properties and Insurance 
Division are aware of these developments." 

A copy of this report has been forwarded to the President of the 
Vancouver Public Library Staff Association, CUPE Local 391. 

The City Manager submits the foregoing report of the Director of 
the Vancouver Public Library Board for the INFORMATION of Council. 


RECOMMENDATION 

2. Inclusion of Post Paid Envelopes 
with Tax Billings 


The Director of Finance reports as follows, 
" Introduction 

During the Finance Department Review in 1977, the Revenue and Treasury Division 
listed, as one possible way of reducing costs, the elimination of self-addressed 
postage paid envelopes with all real property tax billings. 
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Clause #2 continued ; 


A review of the impact of discontinuing the envelope usage has now been under- 
taken and completed. 

History 

The use of self-addressed postage paid envelopes was started in December 1974, 
when the first advance tax billing was produced. Since theo, the envelopes 
have been included with every tax billing. 

The envelopes were included in the belief that their use would result in payments 
being received earlier at City Hall, that bank collection charges would decrease 
and that line ups at the City cashiering stations would be reduced. The resulting 
short term investment interest earning and the reduction in bank charges were 
anticipated to at least partially offset the cost of providing the envelopes. 

Review Findings 

Approximately 30,000 of the 200,000 envelopes included with the bi-annual tax 
bills are utilized by the taxpayers. 

Costs 

The current annual costs are $2,270 for 200,000 envelopes, $100 to insert them 
with the tax bills and $5,250 which represents Mht per envelope postage paid 
by the City for the approximate 30,000 envelopes used by the taxpayers. 
Therefore, the total costs are approximately $7,620 annually. 

Various Options 

We have three options open - 

1. Do not include a return envelope with each bill 

2. Include a self-addressed envelope with each bill 

3. Include a self-addressed postage paid envelope with each bill. 

Option 1 

Cash savings - $7,620 annually $7,620 

Cash - costs - Some increase in bank service charges. 

Estimate 10,000 taxpayers of the 30,000 
taxpayers presently using the envelopes 
will pay at a bank (10,000 x 25(t) (2,500) 

- Reduction of short term investment income 
due to tax payments and homeowner grant 
applications being received at a date later 
than at present Cost unknown 

Net Savings $5,120 

Administrative Costs 

a) Misdirection of tax payments due to incorrect, manually addressed 
envelopes. 

b) Delay (small) in processing payments due to the need of segregating 
mail containing payments from other mail. 

c) Longer line ups at City cashiering stations which, in the past, have 
created complaints. 

d) Complaints from taxpayers that the City is being 'cheap' inasmuch as 
envelopes were included in the past. 
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Option 2 

Cash savings - postage portion of annual costs $5,250 
Administrative Savings 

a) Mail directed to the correct location. 

b) Easy identification of envelopes containing tax related 
contents. 

Cash Costs 

a) Some increase in bank service charges. 

b) estimate 2,000 taxpayers of the 30,000 taxpayers presently using 
the envelopes will pay at a bank because of 14(i postage required, 

as well as taxpayers who do not have a postage stamp on hand. (500) 

c) Some reduction of short term investment income, due to payments 

being made at a later date than present. Cost unknown 

Net Savings $4,750 

Administrative Costs 

a) Some increase, hopefully minimal, in cashiering station line ups. 

b) Some delay in receiving tax payments, not all taxpayers have postal 
stamps available. 

Option 3 

Costs and savings remain at the present rates. 
General 

The Bank of Montreal has stated that there will not be an increase in bank service 
charges during 1978, but cannot make a declaration for subsequent years. However, 
the Toronto Dominion Bank has increased their charges to 2€|f; and the Bank of 
Nova Scotia has indicated it intends on doing so in the near future. 

Whether or not the presence of a self-addressed envelope induces property owners 
to pay their taxes earlier is a matter of the individual's behaviour pattern and 
not ascertainable. The presence of the return envelope does not induce all tax- 
payers to use them, as we received approximately 80,000 out of 200,000 payments 
through the banks in 1977. 

During the first week after the May 1978 tax bill mailing, 1,628 self -addressed 
postage paid envelopes were used by property owners, 1,600 during the second 
week and 1,400 in the third week. The question is, had we not included an 
envelope, would they have used their own envelopes or made their payment at the 
bank in the same time-frame. 

The use of self-addressed envelopes, whether postage paid or not, has definite 
administrative merits. Primarily, the correct address is used, not 'City Hall,' 
or 'City of Vancouver,' etc. Secondly, if postage is prepaid, the postage coding 
is changed thereby directing all such envelopes into a 'short-paid' category 
where they are counted, bundled by the postal staff and sent directly to the 
Property Tax Branch. Hence, all such mail can be assured to contain tax payments 
or at least tax related business. 

Approximately 12,000 property owners pay their taxes via their mortgage payments. 
Many of these property owners use the return envelope to send in their Provincial 
homeowner grant application to the City. The earlier we get the applications, the 
earlier we can apply to the Provincial Government for payment, the earlier we 
receive the payment, hence the longer we can use the funds for short term 
investing, thus earning inter;est. 
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If postage is not prepaid, the use of a coloured envelope can be initiated. This 
would identify to our mail room staff the distinction intended, thereby 
speeding the segregation of Property Tax Branch mail of this sort from the normal 
everyday mail received. 

Although it stipulates on the present envelopes that 'No Postage Stamp Necessary 
If Mailed In. Canada,' we receive many envelopes with stamps placed thereon. The 
City is still charged the Mht by the Post Office in this case because the 
envelope is directed, by the postal coding, to the 'short-paid' category and the 
presence of a stamp is not recognized. 

B.C. Telephone, B.C. Hydro and almost all companies who issue credit cards 
include self-addressed return envelopes with their billings, but do not include 
prepaid postage. Also, the City's Permits & Licenses Department include self- 
addressed return envelopes with their business license and business tax billings, 
but do not include postage. 

As a result of past cost savings due to volume purchases, we presently have a 
supply of envelopes for the 1979 advance tax billing. 

Summary 

We have three alternatives. 

1. Do not include self-addressed return envelope with each tax bill 

2. Include a sel f -addressed postage paid envelope with each tax bill 

3. Include a self-addressed envelope with each tax bill. 
Recommendation 

The Director of Finance and the City Treasurer & Collector recommend that 
alternative three be implemented starting with the 1979 main tax billing, 
i.e., non-postage paid envelopes be enclosed with the tax bills. Furthermore, 
the Director of Finance report on the impact of alternative three after the 1979 
main tax billing." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Director of Finance be approved. 


CONSIDERATION 

3. Attendance of the Vancouver Fire Department 
Band at the Penticton Peach Festival 


The Fire Chief reports as follows : 

"I have received a request for the Fire Department Band to 
participate in the Penticton Peach Festival Parade August 5, 1978. 

Thirty men, including one Chief for supervision, would attend and 
the cost would be: 

1. By charter bus (Charter Bus Line estimate) . . . $885 

or as an alternative: 

2. The men would provide their own transportation 
as has been done in past years, with the City 
providing a subsidy of $25 per member to cover 

the cost of gasoline — a total cost of ... $750 


The men will provide their own substitutes, with no duty time lost 
to the City. 

The Fire Chief points out that the band is the Official Brass Band 
for the City of Vancouver and Council has in past approved attendance 
at the Peach Festival to help maintain the high interest and esprit 
de corps of the band, which for years has provided • excellent 
performances for civic functions. Last year the band did not attend 
any out-of-town parades because of other commitments, and I feel it 
important they gain approval to attend the Penticton parade this 
year . " 

If the City Council agrees to pay for the trip, it would be funded 
from Contingency Reserve. 


The City Manager submits the foregoing report of the Fire Chief for 
Council's CONSIDERATION. 

4. Payment for Promotional Services to Mr. II. MacDonald 
relating to The Orpheum Organ 


The Manager of Civic Theatres reports as follows: 

"In his attempt to repay the costs of restoration of The Orpheum Organ, the Theatre's 
Manager enlisted the help of Mr. H. MacDonald, a Vancouver publicist. 

Mr. MacDonald not only did the publicity for the Reginald Foort organ concerts, but 
assisted with the restoration of the organ and devoted almost a year of his time 
to this end. Mr. MacDonald was persuaded to forego any fee or expenses so that the 
total sum of $ 14,823.00 could be handed to the City to repay in major part the organ 
restoration loan. 

Mr. MacDonald proceeded to carry on with the planned series of organ concerts on his 
own, but has suffered a net loss of $ 10,300.00 in so doing. Rather than claim his 
fees and expenses, he has made the following proposal: 

He has booked The Orpheum for the dates December 18 and 19, 1978 to present the 
great British organist, George Blackmore, in a program of Christmas organ music. He 
asks that the $ 4,000.00 rental of The Orpheum be set aside and payable in whole or in 
part only if the gross ticket sales exceed $ 18,300.00 to allow him to recover his 
loss an*d the fees and promotional costs of the George Blackmore concerts. 

The two Reginald Foort concerts of last year grossed over $ 31,000.00 and there is 
a good possibility that the George Blackmore concerts will gross the necessary 
$ 22,300.00. 

The Theatres Manager recommends that a grant of up to $4,000 be given 
to Mr. MacDonald to reduce the rental of the Orpheum Theatre, if 
necessary, as outlined above." 

The City Manager submits the foregoing report of the Theatres Manager 
for CONSIDERATION of Council. 


t 
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RECOMMENDATION 

5 . Community Services Grant Program 


The Director of Finance reports as follows: 

"The Federal Government have recently announced a Community Services Grant Program 
which provides for grants to the Provinces, who in turn are to distribute the 
funds to the^Mun icipal governments. The program is designed to replace the 
previous Federal programs for Neighbourhood Improvement Program, Municipal 
Incentive Grants, and Municipal Infrastructure Program (Sewage and Water). 
The total cost of the program to the Federal Government will be $150 million in 
1978 and $250 million in 1979. The funds are to be allocated to the Provinces 
based on urban population and municipal tax capacity, and B.C.'s share would be 
$15 million for 1978 and $25 milliocLfor 1979- 

Federally Proposed List of Eligible Services 

The Federal Government has indicated to the Provinces that they wish the funds 
to be expended by the municipalities on the following list of services: 

1. Sewage treatment 

2. Community water supplies 

3. Trunk storm sewer systems 

k. Sewer and Water services for residential land development of a 
specified density 

5. Social and cultural facilities, including Day-Care Centres, Community 
Centres and Libraries 

6. Community recreational facilities, including Community Centres, 
Senior Citizens Recreation Centres, Neighbourhood fee rinks. Parks 
and similar facilities 

7. Neighbourhood Improvement and Conservation, including provision of open 
space and community facilities on a neighbourhood basis, relocation, 
and upgrading of local services 

8. Non-profit housing, the Municipal Equity contribution 

9. Upgrading insulation of municipal buildings and community facilities 

10. Facilities which convert municipal waste (garbage, sludge, etc.} to 
energy production. 

The Federal Government have also indicated that they wish the funds to be 
distributed to the municipalities on an equitable manner based on an objective 
criteria and facts. Each municipality is to be advised in advance of its fiscal 
year of the allocation to be made to it. Funds would be paid to the municipality 
after the end of the year based on actual expenditures incurred on eligible 
projects . 

Provincial Position 

The Provincial government are presently reviewing the Federal proposed program but 
have yet to come to agreement with the Federal government with respect to: 

1. Guidelines of e 1 i g i bl e services 

2. Basis for distribution to the municipalities 


/7 


604 


iKmROER'S REPORT, JUI.y 197S: (FINANCE: A7-?) 

Clause No. 5 contiivueds 


City Concerns 

There are a number of concerns which are pertinent to the City, as set forth 
below, and which form the recommendations of this report: 

1 . Time 

The Province has an allocation of $15 million for 1978, of which the 
City might expect $3"5 million. There is a concern that the amount and 
the guidelines for expenditure of these funds be established as soon as 
possible in order that the City may commence planning and the expenditure 
of these funds before the 1978 funding lapses. The question also arises 
as to what happens to a municipality's allocation for a year if it is not 
all spent or perhaps allocated in a single year. Do the excess funds 
get carried over for future use by the municipality? 

2 . Distribution Formula to the Municipalities 

The Federal government has proposed four alternative objective distribution 
formulas to the Province for consideration. Your officials are not aware 
of the details of these formulas. Our concern is that the Province may 
choose not to go for any of the formulas but rather to make the grants 
conditional to the municipalities based on the Province's assessment of 
the proposed projects put forth by the municipalities. The Province 

should be requested to inform the municipalities about the structure 
of the formulas and further should be requested to seek Municipal 
input on the choice of criteria. 

3 . Federal l.y Proposed El i gib I e Ser^v ices 

The guidelines for eligible projects as proposed by the Federal 
government appear to be fair in that they attempt to reflect priority 
areas for capital improvements by municipalities. However, there are 
other areas of high priority to the City, and a process should be 
established whereby the categories of eligible services can be expanded 
or changed . 

The Provincial government should be Ir^equested to include such a process 
in the program. 


k. Payment of Grants 

The proposed procedure for payment of the Grants is for payment to be 
made at the end of the year based on expenditures made during the year 
on approved projects. Payment in arrears would create a financial burden 
on the municipalities in that the municipalities would have to secure 
financing in advance for the projects and would have to bear the interest 
costs until reimbursement is made. The Province should be urged to make 
payments in advance or on a quarterly basis, subject to the municipality 
providing a certificate at the year-end that the funds were expended on 
eligible projects, or, at the very least, allow inclusion of financing 
costs in the capital cost of the project. 

5. Existing Provincial Grants 

The Provincial government currently have a number of programs which provide 
grants to support the capital costs of B.C. municipalities. Some of these 
programs are as follows: 
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Board of Administration, December 11, 1970 


(SOCIAL - 1) 


SOCIAL SERVICE & HEALTH MATTERS 


RECOMMENDATION: 


1. 


Social Service Department - 
Mailing Machine 


City Council on October 22, 1970 ,. adopted the report to Council of the 
Standing Committee on Health and Welfare of that date. Recommendation 
"e" of the report stated: 

"The office equipment required (a mailing machine) be selected 
by immediate tender call; such machines to be rented for the 
balance of 1970 with an option to purchase in 1971 ..." 

The matter of the mailing machine was dealt with in the report to the 
Standing Committee on Health and Welfare dated September 1970 as 
follows : 

"Due to the heavy and increasing volume of cheques being 
mailed daily , together with Earnings Statement Forms, infor- 
mation pamphlets and other material, it has been found neces- 
sary to rent a 'Mail Inserter' which can stuff four items into 
each envelope, seal, stamp, and stack, ready for mailing in 
one run through the machine. 

The Printing Branch mailing machine at City Hall is of limited 
capacity capable of inserting only one item per envelope at 
each run through. It is in constant use by other departments 
and the sheer volume of Social Service items has made it 
impractical to continue using it. 

It is noted that the Permits and License Department and the 
Assessment Division of the Finance Department have use for 
such a machine at one or two intervals each year. In the 
1970 Budget Review it was suggested that such a machine should 
be located in a central place (say Printing Branch) but this 
idea was abandoned because of lack of space. 

As the Social Service Department is a heavy and consistent 
user of such equipment, it is recommended that the machine to 
be purchased be located in the Issue Section of the Depart- 
ment. 

It is recommended that the City Purchasing Agent be authorized 
to make an immediate tender call; the selected machine to be 
purchased in 1971 with 1970 rental applied to the purchase 
price in part or in whole. 

The estimated cost of a machine with the required capabilities 
is $17,000.00 with a rental cost of approximately $400.00 per 
month, or $2,500 for the total 1970 rental period." 

Equipment of this value is usually selected by tender call but, in this 
instance, as it was necessary to obtain a machine forthwith, the Social 
Service Administrator, the Administrative Analyst and the Co-ordinator 
of Data Processing and Systems examined the mailing machines available 
and obtained, at a rental rate of approximately $400.00 per month. 


Cont/d. 
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d) Recreational Facilities Grants 

e) Provincial share of Neighbourhood Improvement Program 


Our concern is that the Provincial government may reduce their contributions 
to municipal governments in light of the new Federal funding, or else 
that the Provincial government may divert Federal funds to pay for some 

of the above programs. The Province should be requested to at 
least maintain their existing level of support to municipalities 
and further to pass on all of the Federal funds. 


Allocation of City Funds 

It is our anticipation that the program will result in the City receiving a block 
of funds to be spent on new capital projects falling within the guidelines, 
it will be important for the City to develop a plan for the effective utilization 
of these funds for 1978 and future years, and a method to allocate the funds 
among competing uses. This planning process will require consideration by both 
staff and Council members. The City Manager will be reporting in the near future 
on a recommended planning process for the utilization of the expected funds. 

For the information of Council, the City Manager attaches as an 
a£,£.endi;. coiranents from tne Director of Planning on this process. 


Recommendat ions 

It is recommended that 

1. The Provincial Government be requested to adopt the Community 
Services Grant program as soon as possible in order that the 
municipalities may utilize the funds available for 1978, and 
that funds not used in one year be held to the credit of the 
specific municipality for use in future years. 

2. The Provincial Government be requested to adopt a distribution 
formula to the municipalities which is objective and equitable 
and that municipal input be received on the choice of formula. 

3. The Provincial Government be requested to also include a process 
in the program whereby the categories of eligible services can 
be modified. 

4. The Provincial Government be requested to amend the payment procedure 
for the grants in order that the municipalities may receive the 
funds in advance or periodically during the year or that interest 
costs during construction may be an eligible cost of the services. 

5. The Provincial Government be requested to at least maintain their 
existing level of support to municipalities in other programs and 

in addition flow through all of the Federal funds to the municipalities." 

The City Manager RECOMMEND? that the foregoing recommendations of the 
r. rector of Finance be approved. 


a) 
b) 
c) 


Revenue Sharing Act - Municipal Incentive Grant 

- Major Municipal Highways Grant 

- Water Facilities Assistance 


•fOR COUNCIL ACTION SEE PlLG^S)52Bl^^ 


MANAGER'S REPORT, JULY 21, 1978 


(PERSONNEL: A8 - 1) 


PERSONNEL MATTERS 


RECOMMENDATION 

4 Workers' Compensation Board industrial Heailth and 
Safety Regulations - Section 13:35 


The Director of Personnel Services reports as follows: 

"The new 1978 Workers' Compensation Board Industrial Health and 
Safety Regulations, Section 13:35 require any employee being sub- 
jected to excessive noise levels to receive annual hearing tests 
and each new worker so exposed to receive a similar hearing test 
within six months of the commencement of employment. 

The aforementioned regulation became Provincial Law on January 1st, 
1978 with time being granted for employers to comply. This time 
is now expired and it is incumbent upon the City to comply. 

The City Safety Officer with the City Occupational Health Director 
and a representative of the City Engineer's department have conducted 
negotiations with the Hearing Branch of the Workers' Compensation 
Board and have determined that approximately 1,000 civic employees 
will be required to have regular audiometric tests on an annual 
basis . 

The two alternative methods of meeting these requirements are as 
follows : 

(i) To establish an audiometric testing facility within the Occupa- 
tional Health Department. The approximate annual costs of this 


method would be - 

a) Audiometric Technician $16,000 

b) Soundproof Booth 2,000 

c) Audiometric Testing Machine 6,000 
Initial 1st year total cost $24,000 
Each year thereafter $16,000 


(ii) To engage by annual contract an acoustical consultant company to 
provide the service on behalf of the City. 

The costs of this method would be approximately $5,500 annually 
(a copy of an estimate of such services by Harford, Kennedy, 
Wakefield Ltd. , as well as a description of the extent of their 
services is attached for your information) . 

The second method is just as effective and far more economical. 
Therefore it is recommended that : 

The firm of Harford, Kennedy, Wakefield Limited, Acoustical Con- 
sultants be hired to provide the audiometric testing facilities 
for those employees of the City required by provincial statute 
to be tested at an appropriate annual cost of $5,500, funds for 
1978 to be provided from Contingency Reserve." 


The City Manager RECOMMENDS approval of the above recommendations 
of the Director of Personnel Services. 

FOR COUNCIL ACTION SEE PAGE(S)^4i?. 
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MANAGCR'S REPORT, JULY 21, 1^378 (PROPERTIES: A9 - 1) 


PROPKRTY MATTERS 


INFORMATION 


1 . Domolitions - 1959 Pandorii Street 

The Supervisor of Properties reports as follows: 

"I have received and opened quotations from 
various contractors for the demolition of 
the structure listed below and have awarded 
the contract to the low bidder as noted : - 


PROPERTit- 

1959 Pandora St. 
Lot 12, Block 28 
D.L. 184 


PROJECT 

Property 
Endowment Fund 
Industrial Land 
Assembly 


SUCCESSFUL 
BIDDER 

J. & M. Brentwood 
Enterprises Ltd. 


CITY TO PAY 


$2,100.00 


CODE NO, 


5927/9820" 


The City Manager has confirmed the above contract and 
submits the foregoing report oT the Supervisor of Properties 
to Council for INFORMATION. 


2 . Demolitions - 2743-45 Point Grey Road 


The Supervisor of Properties reports as follows: 


"I have received and opened quotations from 
various contractors for the demolition of 
the structures listed below and have awarded 
the contract to the low bidder as noted : - 


PROPERTY 


PROJECT 


SUCCESSFUL 
BIDDER 


2743-45 Point 
Grey Road 
Pel. B of 4 
And 5, Blk. 1, 
D.L. 192 


Point Grey Road 

Development 

Scheme 


Litchfield Bulldozing 
& Demolition Ltd. 


CITY TO PAY 


CODE NO, 


$4,225.00 


4189/-" 


The City Manager has confirmed the above contract and 
submits the foregoing report of the Supervisor of Properties 
to Council for INFORMATION. 


cont'd 
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MANAGER'S RKPflirr, JULY 2J, 19tfJ (PROPERTIHS; A9 - 2) 

Rl'lCC^MNENDATlON 

3. J.ano North of Coorqia Street between Kootonay Street 
and Bovindary Road 

The 'try Engineer and Suucrvisor of I'ropcr r i es report; an follo.j;* 

"The property legally described as Subdivision 16 to which is added the W% 
of subdivision 15, of Lot 89, THSL, Plan 2016 situated on the south side 
of the above lane has recently been sold by the City to a private developer. 

The developer is also the owner of Lot 14 Amended, the lot situated to the 
cast, and is in the process of re-subdividing these two properties into 
3 lots. 

An open ditch, which carries sub-surface water from the high ground on the 
north and surface water from the above mentioned lane, is fully contained 
within the said Amended Lot 16. In order to take care of this water, the 
ditch will have to be culverted, catch basins will have to be installed 
on the lane and connected, via the culvert, to the storm sewer on Georgia 
Street, The developer has agreed to grant the City a 5' wide sewer 
easement to contain the proposed culvert. 

Because the ditch on the ex-City owned Lot acts as a collector for both the 
sub-surface water and the lane surface drainage, the Properties Division has 
agreed to share the cost of the work with the Engineering Department. 

The work consists of regrading a section of the lane, installing catch basins 
on the lane, culverting the ditch and connecting to the storm sewer. The 
estimated cost is $10,800 and funds are available as follows: 

$6,480 available in the 1977 Streets Capital Budget Account #148/7968 

'Opening Streets and Lanes' 

>4,'^Slfl'. Hva 1 ■ a!> 1 c- in r.Ue tropcrtits Division Actotinr ^5'?C2/2''? 

■ Sub r' ■«■]■, i on HiC Sc; ■/ i (. i n (PEF.'' 

The City Engineer and the Supervisor of Properties recoiranend that the funds be 
made available from the above mentioned Accounts and that the work be carried 
out." 

The City Manager RECOMMENDS that the above recommendation of the City Engineer 
.ind the Supfvisor ot Properties b.? ^(.p^•■>^'ed. 


4. Burrard Street Widening 1917-1935 

Bui^ard Street, Compensatior. to Lesse e 

The Supervisor of Properties reports as follows: 

"City Council, on October 18, 1977 and February 7, 1978, 
approved a part payment of $16,000.00 to Mr. R.'W. 
Hawkins, the owner of Humdinger Marine and Outdoor 
Equipment Incorporated at 1917-1935 Burrard Street 
to take care of his financial obligations during the 
period of construction. 

The Solicitor for this Lessee has now submitted a 
final statement indicating that Mr. Hawkins incurred 
fixed expenses totalling $24,129.07 during the 
business closure. Therefore, $8,129.07 remains to 
be paid. After reviewing the Statement of Claim, 
the Director of Legal Services recommends that this 
amount be paid. 

This Lessee through his Solicitor is also claiming the 
sum of $15,000.00 in business disruption, and this matter 
is the subject of ongoing negotiations the results of 
which will be reported to Council at a later date. 


cont 'd 


(PROPFRTIES: A9 - 


tJlnuiTfe* life. 4 imtg^ ^ 

In view of the forecjoinq it is rocommended that the balance 
of the fixed expenses claim in the amount $8,129.07 be 
paid to Mr. R.W. Hawkins of Humdinger Marine and 
Outdoor Equipment Incorporated chargeable to Account 
Code 146/5921." 

The City Manager- RECOMMENDS that the foregoing recommendation 
of the Supervisor of Properties be approved. 

5. Establishing a portion of City-owned 

property for lane purposes - N/W corner 
of King Edward and Windsor Streets 


The Supervisor of Properties reports as follows: 

"The City acquired Lots 12 and 13, Block H, District Lot 
301, Plan 2622, situated at the N/W corner of King Edward 
and Windsor Streets by way of tax sale in 1939. This 
property has been reserved from sale for possible street 
widening consideration. The street widening reservation 
has now been removed by the City Engineer, however, he has 
advised that prior to disposal of the properties by the 
Property Endowment Fund Board, he requires the west two 
feet of each lot for lane purposes. 

It is therefore recommended that the west two (2) feet of 
lots 12 and 13, Block H, District Lot 301, Plan 2622 be 
formally established for lane purposes and that the Formal 
Resolution establishing the same and submitted concurrently 
with this report be passed by Council." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Properties be approved. 

6. North Services District Centre 
1720 Grant Street 


The Supervisor of Properties reports as follows: 

"By Resolution of Council dated October 13, 1972, the 
Supervisor of Properties was authorized to negotiate 
with the owners of the above-described building for a 
five year lease with a right of renewal for a further 
five year period at the same terms and conditions. 

The Medical Health Officer has confirmed that the renewal 
option should be exercised and a draft form of renewal 
lease has been received from the owner which appears 
satisfactory . 

The present rental of $3.75 per square foot for the 
21,450 square feet occupied will be maintained for the 
renewal period. The City as lessee is required to pay 
its pro rata share of tax escalation over a base year 
■ of 1973. The City's share for 1978 amounted to $18,898.36. 

As this option to renew is considered favourable to the 
City, it is recommended that the Supervisor of Properties 
be authorized to complete negotiations for the renewal 
of this lease on the same terms and conditions as the 
original five year agreement, such lease to be to the 
satisfaction of the Director of Legal Services." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Properties be approved. 


cont 'd 
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7. Snlo oi:' c 1 L y-cjwnod proport y 

l-o Lions' GcVite n'rini i^'rith iMiildinq Society - 

Former Hnro Park Si Le (r.ot.s :n to 26, inock <2, District Lot 1 B : 

The Director of I,(?ga 1 Services and Director of Financo report 
as fol lows ; 

"CcuncH, ijn Aii-iu^t 1 .1 , LT/'), authorized the i^ale of the 
jbo\'J idp.ds foi the purpose ot estcibiishinq a multi-purpose 
service centre for geriatric care. The offer to sell has 
been extended on several occasions by Council to the most 
recent date of June 30, 1978. The Society has now accepted 
the offer. The price of $350,000.00 is considerably less 
than the estimated market value so the Society was required 
to grant an option to purchase to the City if construction 
is not commenced within 18 months from the date of sale or 
is not completed within 36 months of the date of sale. 

The Society, in order to finance construction and 
operate the centre, will lease the land to another Society 
to be formed for the purpose. The project is to be financed 
by C.M.H.C. and the Province, who will advance funds on 
security of a mortgage of the lease. C.M.H.C. requires that 
the lease and mortgage be registered in priority to the 
option to purchase. If financing is done directly by the 
Society, then C.M.H.C. would also require that such mortgages 
be a first charge. 

The practice is to register an option to purchase as a 
first charge, but the Director of Legal Services believes 
that because the Society is arranging for an immediate start 
on the construction and because the C.M.H.C. and the Province 
are providing financing, the City's interest in ensuring 
that construction proceeds is protected. If the City exer- 
cises the option, then it will purchase, subject to the 
lease and mortgage of it, and in this respect the security 
is impaired. The objective of seeing that construction 
proceeds is, however, still encouraged by the option. 

The Director of Legal Services and the Director of 
Finance therefore recommend that a mortgage or the mortgage 
of a lease by a non-profit society to C.M.H.C. and/or the 
Province be permitted to be registered in the Land Registry 
Office in priority to the option." 

The City Manager RECOMMENDS that the foregoing recommendatio.. 
of the Director of Legal Services and Director of Finance be 
approved . 

8. Sale of City-owned lot situated on 
W/S of Main, North of 3 3rd to owner 
of abutting lot 

T h f S u p (. r V i s o r o 1' I' r o p e r t i e s r e ports as f o 1 1 o w s : 

"Lot 23 except the west 10 feet. Block , D.L. 634, Plans 
1426 and 442] situated on the W/S of Main Street and north 
of 33rd Avenue was acquired by way of tax sale in 1920. 
The subject lot is approximately 31.8 feet x 101 feet in 
size and in an area zoned C-2 (Commercial District) and 
cannot be developed to its full jiotential under the 
By-Law. The property on the Nortii side of this lot 
is developed wit 'a a relatively now structure; however 
the property on the south side is an older type corner 
grocery store which serves the local area. The owner 
of the grocery store is desirous o i redeveloping his 
site and has made a request to purchase the City lot. 
Following negotiations he has agreed to a purchase 
price of $56,420.00 and has also agreed to consolidate 
the City lot i t h his lot t o r r c n r e o n o parrel. This is 
e s c a b i i s h e d p r o c e d u re v 'i e n considering a (i i r c t sal e 
t o t !i e o wn e r o f l h e a b u i; r i n g 1 c t . 


( PRO PF^RTIESi A9 - 


T li I' Si 11 p (■ r V i s I) r p i i' f o p c r t i i,' s c (ni s i li (.■ r s t li .1 I I lu- s ;i I c 
I' I this lot t" i> till' t> w II 1.' r n 1 I li I ■ r m; I.' 1' V s I n r i- provides for 
a l.oct cr (1 1> V e 1 o pni cMi C on this site .ind t lie p r" i c e negotiated 
r e p r s e n t s f ,1 i r a 11 d market v a ]. u e . 

It is therefore r e e o mnie 11 d e d that Lot 23 except tlie West 
10 ieet, Block 4, n.L. nl4, iUans 1426 and 4421 be sold 
to the abutting owner subject to the following conditions: 

a } Sale price to be P 5 6 , 4 2 . cash with t 'a e date of 
sale to be September 1, 1978. 

b) Sale subject to consolidation of Lot 23 with 
abutting Lot 24 to create one parcel with the 
purchaser r e s p o n s i b 1 e f o r t h e required subdivision 
and all costs of this consolidation. " 


The City Mana^'.er RECOMMENDS that the foregoing recommendation 
of the Supervisor of Properties he approved . 

9. Rental Review - Portion of Terminal Avenue 
Canadian National Railway Company 

The Supervisor of Properties reports as follows: 

"City Council on February 24, 1976 approved the 
lease of a portion of Terminal Avenue to Canadian 
National Railway for a period of 20 years with a 
rental review every two and one-half years. 

Following negotiations with the lessee, he has 
agreed to a rental increase from $15,225 per year 
inclusive of taxes to $18,480 per year inclusive 
of taxes commencing July 1, 1978 and continuing 
until December 31, 1980. All other terms 
and conditions of the lease to remain the same. 

Therefore, it is recommended that effective 

July 1st, 1978 the rental be increased to $18,480.00 

per year." 

The City Manager RECOMMENDS that the foregoing recommendation 
of the Supervisor of Properties be approved. 

CONSIDERATION 

10 . 1186 Davie Street - Demolition by Council Order 

The Supervisor of Properties reports as follows: 

"City Council on May 2, 1978 resolved that Mr. G. H. 
Jordan, Supervisor of Properties, be instructed to 
demolish the above premises if they are not repaired 
prior to July 9, 1978. 

In this connection, the absentee owner, Mr. E. Kingsley 
has written a letter, copy attached, requesting an 
extension for 6 months to enable him to remove the 
building. He also requests that Council cancel the 
resolution . 

As the expiry date was July 9th, we would normally call 
tenders on the 10th, however, in view of Mr. Kingsley 's 
letter, we will hold the matter in abeyance until Council 
considers this report. 


MAN Ar. K R ' i ^ Uld'OIiT , J U I. Y : 1 . I ' > 7 h 


(PROPERTIES i - 


It would appear therefore, that Council has 3 options: 

a) Rescind the resolution of May 2, 1978. 

b) Grant the 6 months extension. 

c) Instruct the Supervisor of Properties to proceed 
in accord with the resolution of May 2, 1978. 

In view of the above information, this report is submitted 
to City Council for CONSIDERATION . " 

The City Manager does not recommend Option (a) , but submits the 
choice between (b) and (c) for the CONSIDERATION of Council. 
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MANAGER'S REPORT 

DATE JULY 18. 1978 

TO: VANCOUVER CITY COUNCIL 

SUBJECT: HEALTH DEPARTMENT PROTECTION PROGRAM FOR PERISHABLE FOODS 
CLASSIFICATION: INFORMATION 


City Council, at its June 27th meeting, requested the Medical Health Officer to 
report on the enforcement program for Chinese Barbecue Meat Products. 

The Medical HeaUh Officer reports as follows: _ 

" Legislation 

Vancouver's Health By-law was passed in 1968, and includes specific requirements 
for cleanliness in food preparation as well as temperature protection for per- 
ishable foods (refrigeration to below 40 degrees F or heating above 150 degrees F). 
This was patterned after most North American and international statutes designed 
to avoid food being kept at "incubation" temperatures. 

British Columbia's Food Premises Regulations (pursuant to the Health Act) were 
passed in 1971. These Regulations closely matched the City's requirements (below 
40 degrees F and above 140 degrees F). 


The Federal Government then passed regulations identical to the Province of B. C. 
Health Act as a result of information from national surveys (1969) of the handling 
of perishable meat products. Their interest was first aroused in 1968 by fatal 
food poisonings in the U.S.A. from barbecued meat products (not Chinese). 

History of Enforcement Program 

The Vancouver Health Department started a city-wide upgrading of food premises in 
1968 with special attention to cooked perishable products. As a result of our 
requirements, some vendors ceased selling barbecued meats in supermarkets and 
remaining premises (including smorgasbords and delicatessens) came into compliance. 
It was also possible to bring nearly all food transport within the city into 
compliance through use of refrigerated trucks. Only the Chinese barbecue meat 
merchants failed to meet our standards. Our files are thick with evidence of 
numerous meetings, agreements, letters of intent to comply and laboratory reports. 

In July 1973, in the face of serious non-compliance, information was laid to begin 
prosecution of several merchants. After several months, there had been no pro- 
cessing of charges, and the Department had to accept new promises of improved 
sanitation. 

In 1974, our work was given impetus by a Federal survey report which revealed that 
the Chinese barbecue meats had a far heavier bacterial growth (19 times on the 
plate count, 19 times the growth of fecal coliforms and four times more frequently 
contaminated from staphylococcal aureus, a common food poisoning organism). 

In 1975, four premises were closed and all but two of the remaining merchants 
voluntarily closed in sympathy. Upgrading to the Health Department's satisfaction 
was attained briefly but not maintained. 

By 1975, the Health Protection Branch (Federal) offered to carry out the enforce- 
ment program (under their legislation) on a national basis. The Vancouver Health 
Department, by this time, was being accused of being the only local health department 
in Canada pursuing Chinese barbecued meats. This Federal involvement was, therefore, 
welcomed. After the same long process of inspections and warnings, the Health 
Protection Branch was in the process of preparing for court action when this Spring 
the Federal Minister of Health agreed to consider a new basis for enforcement: 
microbiological standards. The basis for Health Protection Branch enforcement was 
thus invalidated. 

Some reports have given the impression that the new Federal standards are a 
relaxation of previous standards. This is not the case. Meats stored at 
"incubation temperatures" for a reasonable time will certainly also fail the 
microbiological standards. However, enforcement procedures based on micro- 
biological standards will be more expensive and time-consuming, requiring 
extensive laboratory tests. 
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The Vancouver Health Department, therefore, resumed normal inspectional activity in 
order to fulfill its responsibilities under the Provincial Health Act. Early 
inspections revealed a standard worse than the poorest level attained in previous 
years. I am attaching a verbatim report (APPENDIX A) from the District Health 
Inspector to illustrate our concerns. 

This report is typical of many others, and indicates that in addition to improper 
storage of meats, there are many other violations of the Health Act. 

As a result of these inspections and follow-up orders, improvements have been rapid 
in two premises. This favourable early response was communicated to the Barbecue 
Merchants Association at a meeting in City Hall, Thursday, July 13, 1978. At this 
meeting our intent to proceed under the Health Act was discussed and understood. 
Edmonton is currently prosecuting the Chinese Barbecue Merchants for unsafe temp- 
erature storage. The Chinese delegation also advised that the Toronto Health 
Department is also currently prosecuting. 

History of Food Poisoning Attributed to Chinese Barbecue Meats 

(1) 1972 (November ) 

Four family members became ill with salmonella typhimurium, and one family 
visitor also became ill following a barbecued meat dinner. This was the only 
meal common to all five persons. One-half barbecued duck and one lb. barbecued 
pork had been purchased from a Pender Street merchant. 

(2) 1977 (September ) 

Thirty Kingston, Ontario people became ill from eating Chinese barbecued products 
purchased seven to eight hours earlier in Montreal. All portions were wrapped 
separately at the store precluding later contamination. The report is attached 
(Appendix 8) . 

(3) 1977 (September ) 

A party of 12 people at a Surrey, B. C. restaurant ate barbecued duck brought in 
from Pender Street on a special order. Six later became ill from salmonella 
food poisoning. The meat was purchased from a Pender Street store. Less than 
one hour in transit elapsed before the food came under refrigeration at the 
restaurant. No other restaurant patrons became ill. This event is significant 
in view of the short transport time before the meat was refrigerated at the 
restaurant. 

(4) 1978 (February ) 

The casualty officer at Mt. St. Joseph Hospital reported a food poisoning in a 
hospital employee. He was admitted for care because of the violence of symptoms. 
Two others in the family were ill. The one family member who was not ill did 
not eat any of the barbecued meat. Specimens were obtained too late to confirm 
the causative agent, but the timing was consistent with staphylococcal toxin. 
Other food products obtained later from this store (just after this incident) 
revealed a heavy growth of B. Proteus bacteria. 

Current En forcement Program 

It is the intention of the Health Department to review thoroughly two or three premises 
each week and provide careful follow-up of immediate, seven-day and long-term orders. 
If closure or prosecution is indicated, there will be no lack of warning. All premises 
are, from their history, capable of compliance." 


The City Manager submits the foregoing report of the Medical Health Officer to 
Council for INFORMATION. 


fOR COUNm ACTION SEf PACE(S)^S^ 
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Board of Administration, December 11, 1970 (SOCIAL - 2) 


Clause 1 Cont/d. 


the machine which they considered to be best equipped and most favour- 
ably priced (this is a special short term rental which the firm will 
only continue for a limited period of time) . 

The Purchasing Agent considers that as the City will, by the year end, 
have a rental investment of approximately $2,000.00 in the equipment 
and as it is essential that the City continue to have uninterrupted 
use of the equipment, the calling of tenders should be dispensed with 
and the equipment purchased from Pitney Bowes Limited at a total cost 
of $16,920.70, less any rentals paid up to the time of purchase. 

The Comptroller of Accounts advises that funds are available in the 
Departmental budget for the rental costs to December 31, 1970, and that 
if City Council approves the purchase of the equipment, the order be 
placed prior to January 2, 1971, the funds will be included in the 1971 
budget. 

Your Board 

RECOMMENDS that the above report be adopted. 


CONSIDERATION: 


2 . Hazard - Unsolicited Samples 

The Medical Health Officer, the Corporation Counsel and the Director of 
Permits and Licenses, jointly report as follows: 

"Accidents are the commonest cause of death in the preschool 
child and, quite apart from the mortality, are also a serious 
cause of concern to parents. Among accidents in the home 
poisoning ranks high and certainly the arrival of unsolicited 
samples which may be poisonous or otherwise dangerous in the 
hands of children adds to the problems of a housewife who has 
already to keep her children away from the array of poisons 
which are usually present in the medicine cabinet and kitchen 
cupboards of most homes. There is therefore, some substance 
in Mrs. Hollinger's letter. 

However, how to control is a much more difficult problem. 
The City has no legal jurisdiction whatsoever to deal with 
the problem insofar as it relates to samples delivered through 
the mail. With regard to samples delivered by hand, it would 
be possible, if Council wished, to amend the License By-law to 
prohibit this type of activity by any company licensed or 
required to be licensed to carry on business here in the city. 
However, enforcement of such a by-law would be a very difficult 
problem, and, in any case, would not deal with the situation 
in which a company not requiring a license uses its own employees 
to distribute samples of its own products. 

In summary, while the problem of Mrs. Hollinger and others like 
her is appreciated, it is doubtful whether control of it by 
legislation is really practicable." 

Your Board submits the above report for Council CONSIDERATION. 


(Copies of Mrs. G. Hollinger's letter of September 12, 1970 
are circulated for the information of Council) 


MANAGER'S REPOR T 

July 20, 1978 

TO: Vancouver City Council 

SUBJECT: Tenders for Alterations and Additions 

to Carnegie Building 

CLASSIFICATION: RECOMMENDATION 

The City Architect reports as follows: 

"On April 4, 1978, City Council considered a report of the 
Standing Committee on Community Services dated March 23, 1978 on financing 
of the redevelopment of the Carnegie Library, and approved the following 
recommendation: 


"That City Council approve $857,788 from the 1978 Supplementary 
Capital Budget for the completion of capital funding for the 
Carnegie Building as proposed by the Carnegie Building Planning 
Advisory Committee and the City's Architect Consultants." 

By this appropriation of funds, financing in the amount of 
$1,873,425 was completed for the project which includes $400,000 
Recreation Facilities Program grant from the Provincial Government which 
has been applied for. The provincial funds have not yet been 
received but according to advice received by the Director of Social 
Planning announcements from Victoria are expected before August 4, the 
deadline for the signing of an agreement between the City and the 
Contractor. 


The City Architect reports that five tenders for the 
alterations and additions were received from general contractors on 
June 7, 1978, as follows: 


1. Byers Construction-Western Ltd. $1,839,000.00 

2. Ward & Son Ltd. & P.B. Ford Co. Ltd. $1,998,700.00 

3. Smith Bros. & Wilson Ltd. $2,039,000.00 

4. H. Haebler & Co. Ltd. $2,096,500.00 

5. Coiunonwealth Construction Co. Ltd. $2,117,335.00 


All of these tenders were found to be in order but the low bid 
is approximately $230,000 more than the amount allocated for construction 
when due allowance is made for consulting fees, furnishings and 
miscellaneous expenditures, which must be funded from the total financing. 

Accordingly, the Architects and City staff have reviewed the 
pro.iect with a view to presenting options for reducing costs. Deletions 
were discussed and selected in order of priority by the Carnegie Building 
Planning Advisory Committee, with the result that total savings of 
$233,426 have been negotiated with the low bidder. By accenting these 
savings, the total project costs are now estimated as follows: 

Construction Low Bid less negotiated savings 

($1,839,000 less $233,426) $1,605,574 

Architects and Consultants Fees * 166,197 

Furnishings 75,000 

Miscellaneous Expenditures to date includes 

Programming Fees 

Building Permit 

Development Permit (approx. ) 23 ,000 

Contingency 3 ,654 

Total funds committed to project $1,873,425 


* Based on the lower negotiated contract price. 


It is therefore recommended that the low bid of Byers 
Construction-Western Ltd. in the amount of ^1, 839, 000 with the negotiated 
savings in the amount of '=;233,426 be accepted for a construction 
contract of $1,605,574. 


/2 
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The Director Social ''lanning advises that an application 
for $17^,720 has been made under the Canada Works Program for this 
project. The results of this application should be known by mid-August. 
If the application is approved, it would mean that most of the 
cut-backs in the building construction contract would be unnecessary. 
Although Canada Works funds, if approved, would represent less than 10% 
of the total cost, they are very important to the redevelopment plan. 
Since acceptance of the low bid is necessary before August 4, 1978, it 
is recommended a contract be signed as detailed above and that if any 
funds are approved from the Canada Works Project these be applied towards 
restoring the deletions on advice from the Carnegie Building Planning 
Advisory Committee and the Director of Social Planning. 

The Director of Legal Services advises he will incorporate 
a Non-Profit Corporation, if Council approves, to ensure that the 
Canada Works portion of the contract (10% or less) remains separate 
from the general contract. It is thought that the Non-Profit Corporation 
will also facilitate labour union endorsement. The Deputy City 
Manager has been attempting to seek the clearance and support of the 
two labour unions affected. 

The Director of Finance advises that if Council approves 
this report, it should be contingent upon approval of the $400,000 
provincial grant and that the contract should not be awarded until 
written approval of the provincial grant is received. 

It is recommended that: 

A. The low bid of Byers Construction-Western Ltd. with 
negotiated savings, be accepted as follows, subject 
to the receipt of the $400,000 Provincial grant: 

Tender Price $1,839,000 
Less: Negotiated Savings 233,426 


Contract Price $1,605,574 


B. The City enter into a contract with the successful 
tenderer aforesaid with a provision that if any or 
all funds requested under the Canada Works Program 
are approved, these be used to restore cut-backs in 
the construction, then further contractural 
arrangements be made between the City and/or the 
successful tenderer and/or the City's Development 
Corporation, all to the satisfaction of the Director 
of Legal Services." 

The City Manager RECOMMENDS the foregoing recommendations of 
the City Architect be approved. 

FOR COUNCIL ACTION SEE 9kQl{S).6h^ 
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MANAGER'S REPORT 


July 20, 1978 


TO: 


Vancouver City Council 


SUBJECT: 


Development Corporation 


CLASSIFICATION: 


RECOMMF.NDATION 


The Director of Legal Services reports as follows: 

"In a separate report, the City Architect is recommending 
that a contract be awarded with respect to the renovation of 
the Carnegie Library Building. The report also deals with 
the possible availability of funds under the Canada Works 
Programme . 

If this source of funds is available, it would be best if 
the City created a non-profit corporation to put the scheme 
into effect. An additional reason for incorporating a special 
company is that in 1974 the Charter was amended to permit the 
City to engage in any business, commercial, or industrial 
undertaking. If it was ever the intention to utilize this 
authority, it might be wise to use such a corporation as the 
vehicle . 

Accordingly, I recommend that steps be taken to incorporate a 
non-profit corporation to be known as the City of Vancouver 
Development Corporation, and that the firm of Cumming, Richards 
& Company (solicitors for the City Public Housing Corporation) 
be retained with respect to the new corporation. 

I further recommend that the Board of Directors should be 
essentially the same as the Board of Directors for the Housing 
Corporation, namely. Mayor Volrich, Alderman Brown, Alderman 
Harcourt, Maurice Egan (in lieu of the City Manager) , Mr. Leckie 
and Mr. Fleming. 

The Director of Finance advises that the source of funds shall 
be Contingency Reserve. ' 


The City Manager RECOMMENDS that the recommendations of the Director 
of Legal Services be approved. 


FOR COUNCIL ACTION SEE PAGE(S) 
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MANAGER'S REPORT 


DATE: July 2 0th, 1978 


TO: 


Vancouver City Council 


SUBJECT: 


New Central Hotel and Ferry Hotel 


CLASSIFICATION: 


RECOMMENDATION 


The Director of Social Planning reports: 

The New Central Hotel and the Ferry Hotel which provide hostel accommodation 
In the Downtown East Side came into the possession of Central Mortgage and 
Housing (the mortgagee) upon the dissolution of the United Housing 
Foundation, the previous owner. There is an existing 35 year Section 15 (1) 
NHA mortgage at 7 5/8% on the properties terminating in the year 2010, 
Since April 1976 CMHC have been managing the properties. Certain losses 
and costs incurred in this operation have been added to the outstanding 
balance of the mortgage by CMHC, 

In 1976, CMHC offered to transfer ownership of the buildings to the City. 
Preliminary negotiations, at that time, assured the City that, through 
the Vancouver Public Housing Corporation, it could assxime the mortgage on 
the building at the present preferred interest rate. Further, letters 
from both the branch manager for CMHC and the Provincial Minister of Housing 
assured the City of payment of all operating losses of the hotels by the 
senior levels of government. 

Vancouver City Council, at its meeting on December 14th, 1976 approved the 
following motions: 

"A. THAT City Council advise Keith Tapping, Branch Manager, CMHC, and 
the Honourable Hugh A. Curtis, Minister of Housing, that the City 
agrees" to accept their offer of ownership by the City at the 
earliest possible date of the New Central Hotel, located at 
44-48 East Cordova Street and the Ferry Hotel, located at 59 Alexander 
Street, and to manage these hotels provided that: 

i) title is transferred to the City in the name of the City of 
Vancouver Public Housing Corporation with the existing 
Section 15 (1) NHA Mortgage (and operating agreement) at the 
preferred interest rate of 7 5/8%. 

ii) CMHC pays 50% of all operating costs under Section 44 (1) (b) 
of the NHA and the Provincial Government pays the other 50% of 
all operating costs; such operating costs to include all expenses 
incurred in respect to housing management, debt servicing, taxes, 
insurance, repairs, improvements and replacements to the 
buildings required to ensure safety and comfort; 

B. THAT the management, except for the Multi-Use Centre, of the New 
Central and Ferry Hotels, be assigned to the Properties Division 
of the Finance Department, 

FURTHER THAT the foregoing be subject to the buildings being put into 
a reasonable state of repair to the satisfaction of the City, 

C, THAT the Director of Legal Services, on behalf of the City, be 
authorized to execute the appropriate legal agreements with all 
parties to this transaction in consultation with the Director of 
Finance and the Director of Social Planning." 

The City Architect and the Supervisor of Properties advise that ; 

After 18 months of building inspections, meetings, negotiations and the 
completion of a long list (37 items) of repairs and improvements to both 
hotels, they are finally able to report that the buildings are now in a 
reasonable state of repair for acceptance by the City, Details of the 
repairs and improvements made are available from the City Architect. 


contd 
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The Director of Finance advises that: 

Reconmendation A(ll) above, refers to operating subsidies under Section 44(1) (b) 
of the NHA. Given these subsidies, the Vancouver Public Housing Corporation 
should not experience any costs in managing these hotels. Staff have begun 
detailed negotiations on the 44(1) (b) subsidies for this project and wish 
to advise Council of some of the limitations of this subsidy. Those 
limitations are as follows: 

1, Each project receives an approval for Section 44(1) (b) subsidies which 
must be renewed annually. This restriction was put in place mainly to 
ensure that operating budgets are kept in line and should not be a 
source of concern to the City, 

2, The participation of the Federal and Provincial governments in the 
44(1) (b) subsidies is the subject of a master agreement between the two 
senior levels of government. The term of this master agreement is 
until 1991. There is no guarantee that beyond this point any of the 
projects in the province currently receiving 44(l)(b) subsidies will 
continue to do so. In fact, should the Province change policies and 
withdraw its participation at an earlier date, the Federal guarantee 

of operating losses would also cease. 

Effectively then there is no guarantee that the operating losses of the 
operation of the hotels will be covered for the entire term of the 
mortgage. Staff have also been discouraged by CMHC officials from an 
attempt to have this building treated as a special case. 

If the Section 44(1) (b) subsidies were cancelled, the City would be 
faced with a hard decision but there would be several options open. 
Some of these options would be: 

a) continue to operate the hotels and find an alternate course for 
the subsidy, 

b) default on the mortgage and return the hotels to CMHC who would 
then be in the same position that they are now, 

c) pay off the mortgage from civic funds, demolish the building and 
redevelop the site. 

It is impossible now to predict whether or not the uncertainty 
surrounding the operating subsidies will be a major problem to the City. 
Although 44(1) (b) subsidies apply to other buildings throughout B,C. 
and Canada and the element of uncertainty is not unique to Vancouver 
nor the New Central or Ferry Hotels, City staff felt that City Council 
should be aware of it. 

The Director of Legal Services advises regarding the terms and Conditions 
of Purchase: 


NEW CENTRAL HOTEL 

1. Purchase price - $1,101,301.16 

2, Financing: 

(a) The City of Vancouver Public Housing Corporation to assume existing 
mortgage dated August 16th, 1973; 

(b) The mortgage shall be modified to increase the principal amount 
to include the purchase price and legal costs and provide for 
payments semi-annually in arrears and delete provision for CMHC 
to collect taxes; 

(c) The Operating Agreement will be completed, executed and registered 
with the Modification Agreement; 

(d) The terms of the mortgage shall Include the existing interest rate 
of 7 5/8% with a termination date of March 1st, 2010; 
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(e) The financing is based on the assumption that the remaining amount 
of the forgiveable loan pursuant to the National Housing Act is 
$123,803.59; 

(f) The operating losses of the hotel will be eligible for full subsidy 
pursuant to Section 44(1) (b) of the National Housing Act. 

(g) Central Mortgage and Housing Corporation agrees to budget for 
operating the hotel in accordance with a budget approved by City 
staff and CMHC; 

(h) Central Mortgage and Housing Corporation have included in the 
purchase price $8,000 to be advanced upon completion of repairs 
to: 


i) install ventilation system required for washrooms and W.C.'s 
on east side of building as per consultant's report; 

ii) hot_water systems will be modified to maintain water at 
140* F. at all fixtures; 

3. The existing lease between the United Housing Foundation and the City of 
Vancouver, dated January 19th, 1976, is to be ratified by the City of 
Vancouver Public Housing Corporation for the balance of the term, subject 
to modification that reflects the fact that the City advanced funds to the 
United Housing Foundation pursuant to a mortgage which will now be discharged, 
to finance the installation of the tenants' improvements and fixtures. 

The lease will be modified to provide that rent will be based on unimproved 
premises, which is the basis upon which rent is now being paid, 

4. The closing date will be as of August 1st, 1978 and adjustments will be 
as of that date. 

FERRY HOTEL 

1, Purchase price - $211,636.67 

2, Financing: 

(a) The City of Vancouver Public Housing Corporation to assume existing 
mortgage dated August 30th, 1973; 

(b) The mortgage shall be modified to increase the principal to 
include the purchase price and provide for payments semi-annually 
in arrears and delete provision for CMHC to collect taxes; 

(c) The Operating Agreement will be completed, executed and registered 
with the Modification Agreement; 

(d) The terms of the mortgage shall include the existing interest 
rate of 7 5/8% with a termination date of March 1st, 2010; 

(e) Financing is based on the assumption that the remaining amount 
of the forgiveable loan pursuant to the National Housing Act 
is $27,682.08; 

(f) The operating losses of the hotel will be eligible for a full 
subsidy pursuant to Section 44(1) (b) of the National Housing 
Act; 

(g) Central Mortgage and Housing Corporation will agree to budget 
for operating the hotel in accordance with a budget approved by 
City staff and Central Mortgage and Housing Corporation, 

3, The closing date will be as of August 1st, 1978 and adjustments will 
be as of that date. 
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PURCHASE PRICE 

The two hotels are being offered to the Vancouver Public Housing 
Corporation for the cost of their outstanding mortgages plus any 
costs incurred by CMHC in foreclosing on the hotels, The purchase 
price will total $1,312,937.83. The interest rate on the mortgage 
will be 7 5/8%. The portion of the purchase price which will be 
repayable after certain grants are accounted for is $1,161,452.16. 


No appraisal has been made of the value of the building for comparison 
with the purchase price. This is because of the special circumstances 
under which the Vancouver Public Housing Corporation is undertaking ac- 
quisition and because all operating losses (including the cost of mortgage 
amortization) are to be subsidized under Section 44(1) (b) of the NHA, 
As a result, there has been no negotiation with CMHC on the matter of 
purchase price . 

RECOMMENDATION 

The Director of Social Planning recommends that City Council approve 
acquisition, effective August 1st, 1978, by the Vancouver Public Housing 
Corporation, of the New Central Hotel and theFerry Hotel by assumption 
of a modified mortgage from CMHC where the purchase price tx)tals $1,312,937.83. 
The mortgage to be at a rate of 7 5/8% and to terminate in the year 2010. 


The City Manager RECOMMENDS that the recatinendation of the Director of 
Social Planning be approved. 


FOR COUNCIL ACTION SEE PAGE(S)s^b6. 
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MANAGER'S REPORT 

DATE JULY 21, 1978 

TO: Vancouver City Council 

Grant in Lieu of License Fee for the Vancouver 
SUBJECT: Festival Society 

CLASSIFICATION: CONSIDERATION 


The Acting Director of Permits and Licenses reports as follows: 

"The operators of the Sea Festival have asked that they 
be exempted from paying the License fee for 

a 'Public Street Market Operator's License 'for 
the days of July 22, 23, 24 and 29, 1978. They were 
advised that I had no power to grant such a request 
and the Director of Legal Services suggested that 
Council, if they so wish, may make a grant in lieu of 
the fee under Section 206 of the City Charter, by not 
less than two-thirds of all its members. 


The Acting Director of Peimits and Licenses submits for 
consideration a grant of $400 to the Vancouver Sea Festival 
Society, under Section 206 of the City Charter to offset 
the cost of $400 Public Street Market License, issued 
to them July 21, 197 8." 


The City Manager submits the above report for CONSIDERATION; 
source of funds to be Contingency Reserve if Council approves 
the grant. 


FOR COUNCIL ACTION SEE PAGE(S) ^5^.., 
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STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


REPORT TO COUNCIL 


I 


JULY 13, 


1978 


A meeting of the Standing Committee of Council on Community Services 
was held on Thursday, July 13, 1978, in Committee Room No. 1, Third 
Floor, City Hall, at approximately 1:30 P.M. 


COMMITTEE CLERK: H. Dickson 


Adoption of Minutes 

The Minutes of the Part Report from the Community Services Com- 
mittee meeting of June 22, 1978 and the Report dated June 29, 
1978, were adopted. 

Recorded Vote 

Unless otherwise indicated, votes of the Committee on all items 
are unanimous . 

RECOMMENDATION 

1 . Liquor Permit Application - 1216 Robson Street 

The Committee had before it for consideration a Manager's 
report dated June 27, 19 78, in which the Director of Planning 
reported on the application of Mr. Edward Cordes for Development 
Permit Application No. 80881 at 1216 Robson Street, as follows: 

'The above noted Development Permit Application has been filed to alter 
and use approximately 650 sq. ft. of the existing restaurant as a holding 
bar. 

This development is situated on the south side of Robson Street between 
Jervis and Bute Streets. 

The drawings submitted indicate that the proposed holding bar will provide 
an assembly area of approximately 650 sq. ft. (27% of the floor area of 
the restaurant). The seating capacity for the dining area is 50 and the 
proposed seating for the holding bar is 13. 

The Liquor Control and Licensing Act permits up to 25% of the total seating 
available in the dining area (maximum 50) as seating for a holding bar. In 
accordance with the Act, the applicant is permitted a maximum of 13 seats. 

No complaints have been received from the Health Department. The Police 
Department have recommended favourable consideration. 

This Development Permit Application is being submitted to City Council for 
information regarding the new liquor outlet and that Council be advised that 
the Director of Planning is prepared to approve this Development Permit 
Application (subject to Council approval), in accordance with the submitted 
application, such plans and information forming a part thereof, thereby 
permitting the use of approximately 650 sq. ft. of the existing restaurant 
as a holding bar. 

This application is therefore being referred to City Council through the 
Standing Committee on Community Services for consideration of new liquor 
outlets . ' 


PRESENT: 


Alderman Rankin, Chairman 
Alderman Bellamy 
Alderman Ford 

Alderman Gerard (Clauses 3 to 9) 
Alderman Marzari 


Bepoirt to Odttneil, 

standing Committeie Cft^iBieli Qfl COBBmtoity S6rVi@eS 
July X3, 1978 


Clause No. 1 Continuea ' 

A representative from the Planning Department appeared 
before the Committee on this matter, and following brief dis- 
cussion, it was 

RECOMMENDED 

THAT the Director of Planning be advised that 
Council has no objection to the issuance of 
Development Permit Application No. 80881 to 
Mr. Edward Cordes to alter and use approximately 
650 sq. ft. of the existing restaurant at 1216 
Robson Street as a holding bar. 


2 . Liquor Permit Application - 2257 Kingsway 

The Committee had before it for consideration a Manager's 
report dated July 6, 1978, in which the Director of Planning 
reported on the application of Mr. D. Delinsky for Development 
Permit Application No. 81095 at 2257 Kingsway as follows: 


'The above noted Development Permit application has been 
filed to use a portion of the main floor of the building as 
a holding bar area, in conjunction with the proposed 
restaurant. 

Ihis development is situated on the north side of Kingsway, 
west of Nanaimo Street. 

The proposed holding bar development will provide an 
assembly area of approximately 525 sq. ft. (10.3% of the 
floor area of the restaurant). The proposed seating 
capacity for the dining area is 142 and the proposed 
seating area for the holding bar is 36. 

The Liquor Control and Licensing Act permits up to 25% of 
the total seating available in the dining area (maximum 50) 
as seating for a holding bar. In accordance with the Act, 
the aj^licant is permitted a maximum of 36 seats. 

The Director of Planning is prepared to approve this 

Development Permit ^^plication subject to revised drawings 

being submitted to comply with all City and Provincial 

Regulations, but before making a final decision, is 

referring the application to City Council through the 

Standing Committee on Community Services for consideration of the new 

1 iquor outlet . ' 

A representative from the Planning Department appeared 
before the Committee on this matter, and following brief discus- 
sion, it was 

RECOMMENDED 

THAT the Director of Planning be advised that Council 
has no objection to the issuance of Development Permit 
Application No. 81095 to Mr. D. Delinsky to use a 
portion of the main floor of the building at 2257 
Kingsway as a holding bar area in conjunction with 
the proposed restaurant. 


Continued . , 


Board of Administration, December 11, 1970 
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(SOCIAL - 3) 


INFORMATION: 


3. City Lockup - 

Mentally Disturbed Persons 

The Medical Health Officer reports as follows: 

"Over a year ago on September 18, 1969, Mr. J. W. Hudson of 
the Board of Police Commissioners in a letter to the Attorney- 
General expressed concern about the situation down at the City 
Jail with respect to mentally disturbed persons. 

At this time there were considerable delays in acceptance of 
mentally disturbed persons at Riverview from the City Jail. 

I have maintained contact with the Chief Constable and it 
would appear that the situation has now stabilized and that 
over the past year no undue difficulty has been experienced 
in transferring disturbed persons from the City Jail to River- 
view Mental Hospital." 

Your Board submits the above report of the Medical Health Officer for 
Council INFORMATION. 

(Copies of the letter from J. W. Hudson, Commissioner for the 
Board of Police Commissioners dated September 18, together 
with his letter to the Honourable L. R. Peterson, Q.C. are 
circulated for the information of Council) 

• 

4. Fifth Renovation Project - 
Mountain View Cemetery 

The Medical Health Officer reports as follows concerning the T^ifth 
Renovation at Mountain View Cemetery. 

"The Fifth Renovation (approximately 10 acres) at Mountain 
View Cemetery, which was approved by City Council October 7, 
1969, is now completed. Following is a summary of the final 
cost. 

Grading, Cultivating and Seeding $10,229.70 
Resetting Markers, Memorials, etc. 9,157.96 
Supplies and Equipment Rentals 6,884.88 
Advertising 215. 99 

Total Expenditures $26,488.53 
Appropriation 28,539. 00 

Unexpended $ 2,0 50.47 


The two-fold purpose of the Renovation Program, reduction of main 
tenance costs and beautif ication of the Cemetery, continues to be 
achieved. Maintenance costs are showing a steady reduction and 
the improved appearance of the Cemetery has brought many compli- 
ments from various quarters. 

The Sixth Renovation Project of approximately 12 acres, approved 
by City Council September 22, 1970, will be started immediately 
final authorization is received from the Public Utilities 
Commission. " 

Your Board submits the foregoing report for the INFORMATION of Council 


********** 
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Report to Council {1*^3) 
Standing Committee of Council on Community Services 
Jttly 13, IS^i 


3 . Liquor Permit Application - 1138 Granville Street 

The Committee had before it for consideration a Manager's 
report dated July 10, 1978 (copy circulated) in which the 
Director of Planning reported on the application of Jonathan & 
Co. for Mr. J. Stevenson for Development Permit Application No. 
80635 to alter and use the main floor of the existing building 
at 1138 Granville Street as a restaurant with a holding bar 
of approximately 480 sq . ft. 

The report contained a statement that the Vancouver Police 
Department is opposed to the issuing of the application as the 
applicant, Mr. J. Stevenson, in the past, operated a non- 
licensed club at 1055 Seymour Street where he was charged and 
convicted of offenses under the Government Liquor Act, City 
of Vancouver By-laws and the Fire Marshal's Act. 

The Manager's report concluded that in view of the Police 
Department's comments, the Acting Chief License Inspector sug- 
gested that Council defer consideration of the holding bar at 
this time without prejudice to another application being made 
in a few months time. This would permit the restaurant only to 
operate which could be monitored and taken into consideration 
if a future application were made for a holding bar. 

Appearing before the Committee on this matter were repre- 
sentatives from the Planning and Permits & Licenses Departments, 
a spokesman from the Police Department and the applicant, Mr. J. 
Stevenson . 

Following brief discussion, it was 

RECOMMENDED 

THAT Council defer consideration of the application 
for a holding bar at 1138 Granville Street for two 
months from the date of the issuance of a liquor 
license for a restaurant at this location, and that 
the City Manager report back to the Community Services 
Committee at the end of the two months on the operation 
of the restaurant at 1138 Granville Street. 


INFORMATION 

4 . Operation of Establishment at 1055 Seymour Street 

During consideration of the application of Mr. J. Stevenson 
for a development permit application for a restaurant with a 
holding bar at 113 8 Granville Street, the Committee noted that 
Mr. Stevenson had previously operated a non-licensed club at 
1055 Seymour Street where he was charged and convicted of 
offenses under the Government Liquor Act, City of Vancouver 
By-laws and the Fire Marshal's Act. 

During discussion, the Committee was advised that a business 
known as "Down Beat Dance Academy" continues to operate without 
a business license at 1055 Seymour Street and that charges have 
been laid against four persons of illegally selling liquor and 
operating without a business license. 

The Committee learned that the business at 1055 Seymour 
Street has been carried on without a license for close to seven 
months and indicated that no one should be permitted to operate 
a business without a license for such a lengthy period of time. 


■©diatilitied ♦ * ♦ 


Report to Council (1^4) 
Standing Committer 'o£ Cduiwsil on ^cHsiatunitV' ISgjFvices 
July I3r 1978 


Clause ISTo. 4 Continued 

There was brief consideration by the Committee on the 
advisability of seeking an injunction to close the doors of 
the business, but the Director of Legal Services advised that 
the City should obtain a conviction against the principals for 
operating without a license and for violations of the Government 
Liquor Act before seeking an injunction. 

The Committee urged that prosecution proceed as expedi- 
tiously as possible and the City Manager advised he would 
report back to the Committee with a schedule of dates for 
the prosecution of those connected with the operation at 
1055 Seymour Street. 


RECOMMENDATION 

5. Liquor Permit Application - 

Lot 39, False Creek (Heather Neighbourhood) 

The Committee had before it for consideration a Manager's 
report dated July 10, 1978 (copy circulated) in which the 
Director of Planning reported on the application of Mr. Hemerling 
for Frank Stanzl Construction for Development Permit Application 
No. 81140 on the east side of Leg In Boot Square in Area 6 of 
False Creek to alter and use approximately 412 sq. ft. of an 
approved restaurant as a holding bar. 

Appearing before the Committee on this matter were repre- 
sentatives from the Planning and Permits & Licenses Departments. 

During consideration of this matter, the Committee noted 
from the report that the Police Department objects to the 
issuing of this permit based on the Department's experience with 
existing holding bars conducting neighbourhood pub style opera- 
tions, thereby creating a community nuisance in the area they 
serve . 

During discussion, the Committee inquired why it should 
approve a holding bar before the restaurant begins operation 
and it was pointed out that it is easier for the applicant, in 
the case of a new establishment, to apply for both the restaurant 
and holding bar simultaneously in order that all necessary con- 
struction work can be done at one time. 

However, it was also noted that theoretically, the holding 
bar is to accommodate overcrowding in the operation of an exist- 
ing restaurant and that the Committee should allow for the 
restaurant to be operational for a period of time before 
considering a holding bar. 

Following discussion, it was 

RECOMMENDED 

THAT the Director of Planning be advised that Council 
has no objection to the issuance of Development Permit 
Application No. 81140 to Mr. Hemerling for Frank Stanzl 
Construction to establish a holding bar in the approved 
restaurant on the east side of Leg In Boot Square in 
Area 6 of False Creek, provided that the applicant 
first obtains a Government Liquor License for the 
restaurant. 
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standing Committee of Council on GcjiSBttmity Sesvlce^ 
July 13, 197B 


INFORMATION 

6. Request for Purchase of Surplus City Furniture and 

Equipment - "This Is Dance In Canada Dreams And Realities" 

Under procedures and guidelines approved by City Council on 
April 23, 19 74, the Committee has power to approve the sale of 
surplus City furniture and equipment to non-profit organizations 
for a nominal sum. 

The Committee had before it for consideration a request 
(copy on file in the City Clerk's office) from "This Is Dance 
In Canada Dreams And Realities" for surplus City furniture and 
equipment valued at $625.00 which, under the City policy, would 
be sold to the organization for $65.63. 

Approval of the sale by the Committee was recommended by 
the Director of Social Planning. 

Following discussion, it was 

RESOLVED 

THAT the Committee approve the sale of surplus City 
furniture and equipment valued at $625.00 to "This 
Is Dance In Canada Dreams And Realities" for $65.63. 


RECOMMENDATION 

7. Fire By-law Upgrading - 

Austin Hotel, 1221 Granville Street 

Council, on June 13, 1978, approved the recommendation of 
the Community Services Committee of June 1st, 1978, that 
consideration of fire by-law upgrading at the Austin Hotel, 
1221 Granville Street, be deferred one month. 

The Committee had before it for consideration a Manager's 
report dated July 6, 1978 (copy circulated) in which the Fire 
Chief reported that as of July 5th, 1978, no progress had been 
made on a number of outstanding matters which have been required 
by the City to be carried out at the Austin Hotel. 

The City Manager advised the Committee that he received a 
telephone call from Mr. S. Somani this day saying that he did 
not wish to appear before the Committee until his lawyer could 
accompany him and that his lawyer was unable to attend this date. 
The City Manager advised the Committee that Mr. Somani had told 
him that he disagrees with the interpretation of the by-law on 
those items which he has not yet upgraded at the hotel and that 
Mr. Somani wishes to appeal these interpretations. 

Representatives of the Fire Department appeared before the 
Committee on this matter, pointing out that among the items 
which remain outstanding are the installation of wired glass 
windows, emergency lighting and the installation of new doors. 
It was further pointed out that all other hotels in the Downtown 
area have complied and that there was no appeal procedure when 
the orders for upgrading were issued. 


Repott to Council 

Standing Committee of CouncjJ- on Community Services 
Jttly 13, 19 78 


Following discussion, it was 
RECOMMENDED 

A. THAT Mr. S. Somani be requested to appear 
before Council to show cause why his business 
license should not be revoked for failure to 
comply with all requirements of the City Fire 
By-law. 

B. THAT the City Manager report further to 
Council on the Austin Hotel, providing chrono- 
logical details of instructions and orders 
regarding the hotel's compliance with the 
City Fire By-law and the licenses which are 
held by the hotel. 


8 . Rory's Towing Ltd. and Westburn Services Ltd. - Licenses 

Council, on June 27, 1978, when dealing with the Manager's 
report dated June 23, 1978 (copy circulated) referred the report 
to the Community Services Committee. 

In the report, the Acting Director of Permits & Licenses 
reviewed a number of problems which have arisen in the operation 
of Rory's Towing Ltd. based on complaints to the City by citizens. 
The report concluded with the recommendation that the operator 
be requested to appear before Council to explain his actions on 
these matters and to show cause why his business license should 
not be suspended. 

Appearing before the Committee on this matter were the 
Acting Director of Permits & Licenses, the Director of Legal 
Services and Mr. R. Washtock, operator of Rory's Towing Ltd. 

The Committee reviewed the five paragraphs contained in 
the City Manager's report which specify a number of irregularities 
by Rory's Towing Ltd. insofar as City auto towing regulations are 
concerned, and copies of towaway slips containing the signature 
of Mr. Washtock were shown to him by City officials. This is 
in contravention of Section 10A(6) of the License By-law. Mr. 
Washtock admitted that he did sign two of them for towing from 
the 3200 Block Broadway. 

The Director of Legal Services reminded Mr. Washtock that 
a meeting of all persons in the auto towing industry was held 
in the East Wing of City Hall, at which time it was stressed 
that the towing by-law would be enforced on a complaint basis. 

The Acting Director of Permits & Licenses distributed a 
memo dated July 12, 1978 (copy circulated) which provided 
additional information on complaints received about Rory's Towing 
Ltd. during the latter part of June. 

Mr. Washtock advised the Committee that the regulations 
pertaining to the automobile towing business are complicated 
and difficult to follow and he maintained that he is endeavour- 
ing to meet all the requirements of the regulations. 

The Chairman of the Committee advised Mr. Washtock that 
whereas the automobile towing business may be a difficult one, 
the City does expect towing operators to comply with City 
regulations . 


Continued . . ». 
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Report to Council (J'*?) 
Standing Coinmittee of Council on Community Services 


Clause No,. 8 Continued 

The Cominittee noted there was to be a further progress 
report to Council on the operation of automobile towing com- 
panies six months after the new regulations came into effect 
on April 1st, 1978. 

Alderman Marzari moved that the Committee recommend to 
Council that Mr. Washtock be requested to appear before Council 
to show cause as to why his business license should not be 
suspended. 

- LOST 

(Aldermen Rankin, Bellamy, Ford and Gerard opposed.) 

Following discussion, it was 
RECOMMENDED 

THAT the matter of complaints regarding the operation 
of Rory's Towing Ltd. be deferred for three months 
and the City Manager be requested to report to the 
Community Services Committee at the end of three 
months on Rory's Towing Ltd. 


(Alderman Marzari opposed.) 


9 . Downtown Community Workers re Chronic Alcoholics 

The Committee had before it for consideration a Manager's 
report dated July 6, 1978 (copy on file in the City Clerk's office) 
in which the Director of Social Planning provided an inventory of 
agencies available as resources for chronic alcoholics, commented 
on the administration of social assistance for chronic alcoholics, 
and put forward a proposal from Downtown Eastside area community 
workers to improve the delivery of treatment to chronic alcoholics. 

Appearing before the Committee on this matter were a 
number of Downtown area community workers and representatives 
from the Police Department, the Social Planning Department, the 
Civil Liberties Association and the Medical Health Officer. 

There was a general discussion on how best to approach the 
problem of treating seriously ill persons afflicted with alco- 
holism who, because of the advanced nature of their affliction, 
are often incapable of forming an intent or desire to rehabili- 
tate themselves. 

Noting that the report contained a recommendation from the 
Director of Social Planning that Section 64A of the Summary 
Convictions Act be repealed and replaced with legislation under 
the Provincial Health Act, the Medical Health Officer pointed 
out that the Provincial Health Act is currently under major 
revisions and it could be some time before the Act is finalized. 

Representatives of the Civil Liberties Association stated 
compulsory treatment is usually unsuccessful and they suggested 
improved treatment facilities should be provided and compulsory 
treatment should be avoided. 
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Report to Council 


Standing Committee of Council on COlBmUnity Services 


Clause Ho. 9 CQntiitUfed 

A representative from the Police Department reported that 
in 1976, 15,303 persons were processed through the City jail on 
intoxication charges, 13,321 were processed in 1977, and 5,494 
have been processed up to the end of June of this year. He 
related some of the difficulties involved in utilizing Section 
64A, pointing out that persons referred under Section 64A to 
the Alouette River Unit end up being housed with persons con- 
victed of criminal offenses and this is not a desirable situation. 

The Police spokesman said the Department does not consider 
chronic alcoholics to be criminals and does not like to see 
chronic alcoholics jailed as this is not the place for them. 

The Committee noted that compulsory treatment is an 
infringement on a person's civil liberties. However, it was 
noted by one member that chronic alcoholics are suicidal and 
that compulsion is necessary to intervene in an emergency 
situation, that the civil right concerned here could be con- 
strued as an individual's liberty to kill himself. 

There was general agreement by the Committee that a new 
facility away from the Downtown area, such as the Alouette River 
Unit, and also away from the criminal element would be desirable. 

Two motions were made - one to approve items 1, 2, 3, 5 and 
6 of the proposed policy changes on pages 2 and 3 of the Manager's 
report and the other to approve the three recommendations of the 
Director of Social Planning on page 4; however, neither was voted 
upon . 

Following discussion, it was 
RECOMMENDED 

THAT consideration of the City Manager's report 
dated July 6, 1978, on chronic alcoholics, be 
deferred for further consideration at the next 
meeting of the Community Services Committee and 
representatives of the Civil Liberties Association 
be requested to comment at that time on legal 
safeguards which could be provided to protect the 
civil liberties of chronic alcoholics who must be 
treated. 


The meeting adjourned at approximately 3:40 P.M. 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


JULY 13, 1978 


A meeting of the Standing Committee of Council on Planning 
and Development was held in the No. 2 Committee Room, Third Floor, 
City Hall, on Thursday, July 13, 1978 at approximately 1:30 p.m. 

PRESENT : Alderman Harcourt, Chairman 

Alderman Brown 
Alderman Kennedy 
Alderman Puil 

ABSENT : Alderman Gibson 

CLERK TO THE 

COMMITTEE : E . Bowie 

CONSIDEiy^TION 

1 . Kingsway Task Force 

Council, on November 8, 1977 approved the Planning and 
Development's recommendation that the Director of Planning, in 
co-operation with the City Engineer, prepare a report on ways and 
means of studying the area along Kingsway from Boundary Road to 
Rupert Street, and that the Director of Planning place a hold on 
the processing of current rezoning applications until this report 
is received. 

On January 10, 1978 Council approved the following recommendations 
of the Planning and Development Committee, dated December 15, 1977: 

A. THAT the Task Force approach and program outlined in 
the report of the City Manager dated December 7, 1977 
for a study to determine development policies for 
Kingsway, be approved. 

B. THAT the Director of Planning continue to place a hold 
on the processing of the rezoning applications outlined 
to the Committee at its October 20th meeting. 

The Committee considered the Kingsway Task Force Summary Report 
on May 18, 1978 and made the following recommendations which Council 
approved on May 30, 1978: 

"A. THAT Council receive the Kingsway Task Force Summary 
Report . 

B. THAT the Director of Planning be instructed to hold 
a Public Information Meeting in the community and 
circulate the Task Force Conclusions to affected 
individuals and community groups in the Study area 
and invite their comments . 

cont ' d 
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C. THAT after comments have been received from community 

groups, etc., the Director of Planning and City Engineer 
report back to a special joint meeting of the Standing 
Committees on Planning and Development and Transporta- 
tion on Task Force recommendations . " 

and the following recommendation contained in the City Manager's 
report dated May 11, 1978 be deferred: 

"D. THAT the Director of Planning be instructed to commence 
processing rezoning applications which have been with- 
held pending completion of this Study; the final 
report (s) to Council be deferred until Council has 
considered recommendations of the joint committees." 

The Committee had for information a memorandum dated June 29, 
1978 (copy circulated) in which the Associate Director, Area 
Planning, Mr. R. R. Youngberg , summarized the major points arising 
from the public information meeting held on June 21, 1978. A 
representative from the planning Department, Mr. W. Dickinson, 
guided the Committee through this report. Also present for the 
discussion was Mr. R. Scobie , Planning Department, as well as 
a number of developers and business representatives from the 
Study Area . 

The Committee considered comments from the staff representa- 
tives on the Kingsway business representatives request that the 
present hold placed on the processing of rezoning applications 
be lifted to allow preliminary processing of applications to go 
forward. Mr. Scobie reviewed the staff work and time commitment 
involved in preliminary processing of development permits. 

In response to a question from the Committee Mr. Dickinson 
advised that the final report on the Kingsway Task Force Study was 
being jointly prepared by the Director of Planning and the City 
Engineer and would be available by the end of August for presenta- 
tion to Council in early September. 

The Chairman indicated that representatives of the Kingsway 
business community would be invited to attend the joint meeting of 
the Planning and Development and Transportation Committees when 
the final report on the Kingsway Task Force Study is being considere 

A tie vote resulted on the following motion and therefore 
it is submitted to Council for, 

CONSIDERATION 

THAT the Director of Planning be instructed to commence 
preliminary processing of rezoning applications which have 
been withheld pending completion of the Kingsway Task Force 
Study and the report (s) to Council be deferred until Council 
has considered recommendations of the joint Committees. 
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RECOMMENDATION 

2 . Redevelopment of the North Shore of False Creek 

In April of this year Council received a report from Rhone 
and Iredale, Architects, on preliminary concepts for the redevelop- 
ment of the north shore of False Creek. This preliminary study 
was funded by the Provincial Government who have taken the posi- 
tion that if there is to be a further investigation of this 
concept it is necessary for the City to fund the next stage of 
the Study. 

The large scale redevelopment proposal made provision for 
such things as: 

-* an international exposition 

- a stadium and sports centre 

- an exhibition hall and convention facilities 

- a transportation terminal related to known transportation 
objectives 

- a hotel 

- a museum of science and technology 

- other related uses 

The Committee had for consideration a Manager's report dated 
June 20, 1978 (copy circulated) in which the Director of Planning 
reports on the proposal to engage consultants for the purpose of 
further study of the general concept for the redevelopment of the 
north shore of False Creek. 

Mr. R. iredale, of Rhone and iredale. Architects, was present 
at this meeting. 

The Director of Planning suggested revised terms of reference 
for the Study in the event that Council feels the Study is worth- 
while and approves it. The revised terms of reference alter the 
emphasis from an investigation of the details of the preliminary 
concept to a more general analysis. 

A letter dated April 17, 1978, from Rhone and Iredale, Archi- 
tects, describes very simple terms of reference for a continued 
study and estimates a cost of $15,000. 

The Director of Planning and city Engineer gave reasons why 
this Study should not be undertaken at this time. The major 
reason relates to the hiring of an additional consultant in this 
time of fiscal restraint on the part of the City. 

Following a brief discussion the Committee, 

RECOMMENDED 

THAT the proposal from Rhone and Iredale, Architects, to 
proceed with further study of a general concept for the 
redevelopment of the north shore of False Creek - Sub Areas 
2 and 3 be not approved . 
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3 . Amendments to the National Pious ing Act 

The Committee had for consideration a Manager's report dated 
June 29, 1978 (copy circulated) in which the Director of Planning 
comments on the housing components as related to the alterations 
to the National Housing Act. This report deals with the housing 
components of the changes . The implications of the proposed 
community services program, a program to provide funding for 
neighbourhood improvement, community facilities and municipal 
infrastructure, are currently being analysed by Finance, Planning 
and Engineering Departments and will be the subject of a subsequent 
report . 

The basic intents of the housing changes are stated to be: 

— To increase the amount of housing available to meet 
the needs of low income households . 

« To pursue a policy of disentanglement whereby the Federal 
role in planning and regulating housing and community 
services programs is reduced and Provincial and 
presumably municipal responsibilities are expanded. 

- To further the use of private funds to finance housing 
activities . 

Dr. Ann McAfee was present at this meeting and guided the 
Committee through this report. She explained in some detail, 
the differences existing between the old NHA programs and the 
proposed new programs, the principal funding sources and the 
terms under which these programs will operate. (See Appendix I 
of the report.) 

Mr. Casson of Central Mortgage and Housing Corporation 
attended the meeting and answered various questions and concerns 
put to him by the Committee relating to the new guidelines. 

A representative from De Cosmos Village spoke to the Committee 
and put forward the following points regarding the amendments ' 
effect on co-op housing. 

(i) There should be a fixed capital subsidy for the life 
of the mortgage. 

(ii) Extra subsidy for lowest income groups should be assured. 

(iii) For the members of a co-op — housing charges based upon 
what it costs the co-operative to operate the housing, 
not upon an artificial scale such as income. 

(iv) The role of C.M.H.C. acting as a "lender of last resort" 
can only be meaningful if sufficient funds are budgeted 
each year to pick up the shortfall between financial 
institutions ' supply of mortgage funds and housing co-op- 
eratives ' demand for such funds. This is especially true 
in the first years of privatized financing. It means 
the Federal Government should commit itself to annually 
consulting with Co-operative Housing Foundation of Canada 
on the direct lending capital needs of the co-op sector. 
This is probably important for the municipalities as well. 
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HARBOUR & PARKS MATTERS 


RECOMMENDATION: 


1. Board of Parks & Public Recreation 
Marina - False Creek 


The Director of Planning reports as follows: 

"By letter of November 25, 1970 the Chairman of the Board of 
Parks and Public Recreation transmits the following resolution: 

'THAT City Council be requested to turn over to the 
Park Board the V.I.E.W. property in False Creek for 
construction of a marina. ' 

The letter notes that there will be no problem in financing 
a marina. 

On November 17, 1970, Council appointed consultants to prepare 
plans for the optimum development of the City lands within the 
broader context of the whole Creek and it seems premature to 
make disposition of any piece of property until such time as 
the plans are completed and considered and approved by Council. 
It is anticipated that preparation of plans will take about 
twelve months. 

Accordingly it is RECOMMENDED that the Board of Parks and 
Public Recreation be informed that Council has appointed con- 
sultants to prepare plans for the development of City-owned 
property including the V.I.E.W. property and that until such 
time as plans are approved by Council no final disposition can 
be made." 

Your Board 

RECOMMENDS that the report of the Director of Planning be endorse 

(Copies of the letter of November 25, 1970 from the 
Board of Parks and Public Recreation are circulated 
to Council for information) 


2. Park Site Purchase Program 1971-75 

As requested in Recommendation 3(a) of the 1971-1975 Capital Program, 
Revised Schedule adopted by Council November 26, 1970, the Director of 
Planning and the Supervisor of Property and Insurance report as follows 

"The 1971-75 Capital Program approved in March, 1970 authorized 
City Council to borrow up to $2,500,000 for park site purchases 
during the next 5 years. However, no detailed program for 
park site acquisitions was adopted at that time. 

After discussions with the Supervisor of Property and Insurance 
and the Director of Planning, the Board of Parks and Public 
Recreation adopted the following program of park site purchases. 

Table I represents proposed outright park purchases and Table 
II is a list for protective purchasing only, to_ preclude dev- 
elopment. The figures quoted are estimated market value. 


Cont/d. 
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Claase ito, 3 continued ; 

(v) The requirement for "best buy" should be dropped as it 

is unnecessary. Of course, co-ops will attempt to obtain 
the best opportunity in their area as long as they can 
also be assured that the needs of the group are met. 
To attempt to administer the fundamental choices each 
co-op must make, will result in wasteful and damaging 
interference on the part of C.M.H.C. 

(vi) That no maximum project be imposed on co-operatives. 

No experience has surfaced which relates the success of a 
co-op to its size. If a group has the organizational resources 
to undertake a large co-op project, C.M.H.C. should judge the 
group on its merits, not set arbitrary limits. 

Following discussion, the Committee 

RECOMMENDED 

A. THAT as housing programs have their most direct impact 
at the local level. Federal and Provincial governments 
should be encouraged to include municipal representatives 
in future negotiations on new housing policies and 
programs, and particularly the Province should discuss 
the programs with the City and other affected groups 
prior to signing master agreements with the Federal 
Governmen t . 

B . THAT senior governments be requested to consider some 
form of additional subsidy to ensure that the new "low 
income" housing program actually reaches low income 
households in large cities like Vancouver. 

C. THAT in order to ensure that non-profit groups currently 
in the planning and development stages of new projects 
are able to proceed with their proposals with minimal 
delay, the Minister of State for Urban Affairs and 
Central Mortgage and Housing Corporation be requested 
to: 

(i) continue the existing non-profit programs 

(Sec. 15.1, 34.18) until details of the new 
low income program have been finalized; and 

(ii) ensure that sufficient funds are provided in 
the 1978 and 1979 C.M.H.C. capital budget to 
meet the anticipated level of commitments to 
new projects . 

D. THAT the Minister of State for Urban Affairs and 
C.M.H.C. review the new low income program details as 
noted on the City's brief, with particular attention 
directed to the proposed rent-to-income scale pegged 
to comparable market rental rates. Consideration 
should be given to some alternative scheme whereby 

the basic objectives of non-profit housing — including 
its role of providing alternative accommodation to 
market units, which is not subject to undue inflationary 
increases and which is both responsive to the needs of 

tenants and affordable to households of modest means — 
can be met. 

cont ' d 
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E. THAT C.M.H.C. require lenders and builders to indicate 
to borrowers under the new assisted home ownership 
program the implications of these loans, including the 
escalating carrying cost and the accumulating capital 
debt . 

F. THAT the Minister of State for Urban Affairs be encouraged 
to maintain the interest reduction assistance provisions 
of the new low income program and the overall policy of 
"disentanglement" . 

4 . Enclave 15 - Champlain Heights 

The Committee had for consideration a Manager's report dated 
June 30, 1978 (copy circulated) in which the Champlain Heights 
Project Manager is requesting the authority of Council to adver- 
tise Enclave 15 for lease. 

The approved Concept Plan for Champlain Heights calls for 
a mix of incomes. The Project Manager feels that the income mix 
policy will be achieved in Phase I developments; and in the event 
there turns out to be deficiencies in the income mix, adjustments 
can be made within the Phase II program. However, the Project 
Manager stated that satisfying the income mix guideline is a 
struggle as there have been only two "bone fide" government 
assisted programs applicable to Champlain Heights. The first is 
the Section 34.18 co-operative program which is a very solid 
program and one that has a proven track record . This co-op 
program virtually guarantees the income mix for the life of the 
ground lease. The second. Section 15.1 non-profit rental program 
provides assistance which allows units to be rented at "non- 
profit" rents. 'Vhile there are no guarantees that these units 
will be rented by low and middle income people, with the Greater 
Vancouver Housing Corporation acting as the non-profit builder 
in Champlain Heights, the City has a good expectation that this 
w: I 1 or- 1 1 

These non-market housing programs are currently being revised 
by C.M.H.C. The information that is currently available indicates 
that the revisions may provide for income mixes and rents geared 
to income in both co-ops and in non-profit rental developments. 
There remain questions as to what Provincial subsidies will be 
available to assist low income families. However, in general, 
it appears that the co-op and non-profit rental programs can be 
employed in Champlain Heights. 

Several development :ompanies have expressed interest in 
Enclave 15 for townhouse and apartment rental development under a 
new Federal Housing Program similar to the old Assisted Rental 
Program (ARP) . This would permit development of strata-title 
units to be sold to an investor group who would operate the 
project on a rental basis with a "graduated payment mortgage" (GPM) , 
This mortgage would enable the developer to rent the units at 
"market rent" as opposed to "economic" or "full recovery rent". 
A project such as the one proposed for Enclave 15 would qualify as 
a "multiple unit residential building" (MURB) which would provide 
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developers the opportunity of a capital cost allowance deduction 
from other income . 

Two features of the GPM program are of concern to the City. 

(1) With the GPM, rents are never below market and therefore, 
only those persons who can afford market rents will be 
able to occupy these units. 

(2) To be marketable as a MURB the project must be stratified. 
Stratification means that at the end of the lease, if 

the City wishes to redevelop the land, the Strata Titles 
Act requires the City to purchase the strata improvements . 
This is also the case in Enclaves 3 and 16. However, it 
is not required under the co-op or non-profit rental 
programs and therefore these programs effectively provide 
a more advantageous redevelopment opportunity. Strati- 
fication also means that it is possible that the units 
could be removed from the rental sector without following 
the process of the Conversion By-law. 

Nevertheless, because the opportunity to develop Enclave 15 as a 
GPM project exists and because the project could provide family 
oriented rental accommodation for middle income households in its 
first years of operation, the Project Manager proposes that Enclave 
15 be developed as a GPM project. 

The Champlain Heights Project Manager has recommended: 

A. THAT Council authorize the Project Manager to take the 
necessary steps to lease Enclave 15 - Champlain Heights 
on the basis of a 99-year prepaid ground lease for a 
115 unit strata-title housing development. 

B. THAT the Project Manager report back to Council when 
bids have been opened and analysed in order to obtain 
Council's authority to complete the lease. 

In the report the Director of Planning expresses concern 
that the main impetus is to get housing development underway 
rather than: 

a) providing housing for those who most need it; and 

b) achieving Council's social income mix objectives for 
Champlain Heights . 

He also states that a related question is whether the City 
should make public land available to developers to primarily service 
"investor" demand which is comprised of high- income earners who are 
seeking tax shelters offered under the GPM program, particularly when 
we know that marginal benefits are passed on to the lower income 
groups who are seeking affordable housing in this City. There is 
also some uncertainty about the final guidelines for these Federal 
Government housing programs suggesting that any commitment for 
designating a GPM program in Enclave 15 may be premature. 

Following discussion of this report with the Project Manager, 
the Committee, 
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RECOMMENDED 

THAT the recommendations of the Champlain Heights Project 
Manager be deferred and the Project Manager report on the 
viability of using either the Government assisted co-op 
program or the non-profit rental programs under Sec. 15.1 
of the National Housing Act. 
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REPORT TO COUNCIL 
STANDING COMMITTEE OF COUNCIL 
ON 

TRANSPORTATION 


July 13, 1978 

A meeting of the Standing Committee of Council on 
Transportation was held on Thursday, July 13, 1978, in the 
No. 1 Committee Room, third floor. City Hall, at approximately 
3:45 p.m. 

PRESENT: Alderman W. Kennedy, Chairman 

D. Bellamy 
M. Ford 
M. Harcourt 
H. Rankin 

COMMITTEE CLERK: J. Thomas 
The Minutes of the meeting of June 22, 19 78, were adopted. 


1 . Sidewalk Cafes 

At the meeting of January 26, 1978, when discussing 
the Marathon Cafe and obstruction problems presented by 
sidewalk cafes generally, the Committee recommended: 

"That approval for the sidewalk cafe adjacent to the 
Marathon Restaurant be deferred pending a review of 
the guidelines relating to the installation and design 
of sidewalk cafes." 

In a Manager's Report dated July 6, 1978, (circulated) 
before the Committee for consideration, the City Engineer 
commented on the guidelines and recommended that they be 
approved. It was also recommended that the following two 
new applications to operate sidewalk cafes be approved: 

1) Marathon Restaurant, 3121 West Broadway (New Owner) 

2) Figaro's Frozen Food Bar, 917 Denman Street. 

The report stated both applications had been considered 
and the proposals were acceptable to the Health Department; 
the locations were satisfactory from an Engineering Department 
standpoint and the Supervisor of Properties had determined 
appropriate rental rates for the use of City sidewalk at both 
locations . 

If approved, the Provincial Liquor Administration Branch 
would be so advised. 

The Assistant City Engineer addressed the Committee and 
reported the new owner of the Marathon Restaurant had been 
advised of the difficulties experienced during the 1977 season 
and had presented a new design which was acceptable under the 
guidelines . 

Mr. Rudberg advised an eight foot sidewalk clearance was 
the normal requirement, dependent on pedestrian volume. The 
fixtures had to be capable of removal within 24 hours if 
required . 
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Alderman Ford questioned the situation regarding the 
sidewalk cafe adjacent to Trimble's, located at 10th Avenue 
and Trimble. She advised it had not been dismantled on the 
due date, October 31, 19 77, and had the appearance of a 
permanent fixture. 

Mr. B. MacGregor, Traffic Division, stated the owner of 
Trimble's had not complied with repeated requests that the 
sidewalk cafe be removed. The situation would be closely 
monitored this year, and if non compliance was again observed, 
the cafe owner would risk losing his license. 

RECOMMENDED 

A) that year-to-year lease agreements be executed with: 
(1) the Marathon Restaurant, 3121 West Broadway; 

(ii) Figaro's Frozen Food Bar, 917 Denman Street; 

B) that the sidewalk cafe guidelines be approved 

C) that the Provincial Liquor Administration Branch be 
advised that City Council has no objection to the 
sale of liquor at these sidewalk cafes. 


2 . Metrication of Street and Traffic By-law No. 2349 

The Committee had for consideration a Manager's Report 
dated June 27, 1978, (circulated) in which the City Engineer 
recommended amendments to the Street and Traffic By-law to 
complete metrication of the By-law. 

The Assistant City Engineer, Traffic Division, advised 
the amendments related to two basic changes: 

1) deletion of the requirement for trucks to display 
particulars of overall length 

2) provision for combinations of three-unit vehicles 

up to a maximum length of 22 metres (72 feet 18 inches), 
an overall length increase of two metres. 

It was 

RECOMMENDED 

TliAT the amendments to the Street and Traffic 
By-law No. 2 849 contained in the Manager's Report 
dated June 27, 1978, be approved and ihe Director 
of Legal Services be instructed to prepare and 
present the appropriate By-law amendments. 


3. Metrication of the Granville Mall By-law No. 4792 

The Committee had for consideration a Manager's Report 
dated July 6, 19 78, (circulated) in which the City Engineer 
recommended amendments to the Granville Mall By-law providing 
for conversion to metric measure. 

RECOMMENDED 

THAT amendments to the Granville Mall By-law 
No. 4 79 2 contained in the Manager's Report dated 
July 6, 19 78, be approved and the Director of 
Legal Services be instructed to prepare and 
present the appropriate By-law amendments. 


The meeting adjourned at approximately 4:00 p.m. 

FOR COUNCIL ACTION SEE P^QVS) J[.i.8.. 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


JULY 13, 1978 


A meeting of the Standing Committee on Finance and Administra- 
tion was held on Thursday, July 13, 1978, in the No. 3 Committee 
Room, Third Floor, City Hall, at 3:30 p.m. 


PRESENT : Alderman M. Brown, Chairman 

Alderman D. Marzari 

Alderman G. Puil 

Alderman B . Gerard 


ABSENT 


Alderman W. Gibson 


COMMITTEE 
CLERK : 


Barden 


RECOMMENDATION AND CONSIDERATION 

1. Departmental Review - Reports Back 
on Budget Reductions 


At the last meeting of the Finance Committee held on June 29, 
1978, it was felt more time was required to review the reports on 
budget reductions from departments and board prior to making recom- 
mendations to Council and the matter was deferred to this meeting 
of the Committee. 

The Committee considered reports as follows: 


Planning Department 

The Planning Department was instructed by Council to reduce 
its basic budget by 5% in 1979, with a reduction of 1/3 of 
the 5% in 1978. The Committee considered the suggestions of 
the Planning Department to meet the reductions and following 
discussion, it was 

RECOMMENDED 

A. THAT the Planning Department's budget for 1978 be 
reduced by approximately $35,000, as described in 
Section 1 of the Planning Department report, and 
anticipating the reductions relating to the staff 
positions, reducing the 1979 budget by about $25,000. 

B. THAT the Director of Planning develop a strategy 
for immediate implementation that holds vacate4 
positions unfilled, utilizing those positions to 
make adjustments within departmental staffing to 
achieve a reduction in the Department's establish- 
ment in a way that is commensurate with the goals 
of the Department and the order of priority of the 
functional areas of planning work as recommended 
in the Departmental Review of September, 1977. 
This would mean that reductions in 1979 would be 
related to the functions listed below, with the 
emphasis in the following order: 
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(i) Redyice Assistance to Outside Groups 

Reductions could be effected in staff attendance 
at evening meetings, service to the Urban 
Design Panel, and assistance to the Vancouver 
City Planning Commission. 

(ii) Reduce Developing Plans for the Whole City 

Modest savings could be achieved by standard- 
ized methods of evaluation of major proposals. 

(iii) Reduce Planning for Areas of the City 

Reductions could be effected in local area plan- 
ning activity, e.g. operating from City Hall 
rather than site office and reduced attendance 
at night meetings. 

(iv) Reduce Development Control Work 

Although it is considered undesirable to reduce 
the present level of service on development con- 
trol, savings could be achieved through provid- 
ing more explicit by-laws and guidelines for 
applicants, requiring applicants to provide more 
information with applications, and some reduc- 
tion in staff assistance to the public in the 
interpretation of by-laws and development control 
processes. 

(v) Reduce Work of Developing an Understanding 
of the City 

Some savings could be achieved through reducing 
information services and frequence of housing 
status reports and greater use of computer 
services . 

C. THAT the Director of Planning be instructed to produce 
the Department's Annual Review for next year for con- 
sideration by the incoming Council based upon a basic 
budget 5% less than that approved for 197 8, with 
savings being effected in the areas noted in (B) 
above . / 

D. THAT the Director of Planning report to the Committee 
on complete work program listing specific items of 
reduction. 

The Committee did not take any action on the following recom- 
mendation of the Planning Department: 

"That revenues directly related to the work of the 
Department, such as fees for rezoning development 
permit and subdivision applications be included in 
the Department's annual operating budget." 
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Finance Department 

The Director of Finance reported that progress on budget 
reductions is as anticipated in the Departmental Review 
with the exception of the item regarding a reduction in 
Scavenging Billing Staff. If he cannot achieve that 
particular saving directly or in conjunction with water 
meter billing operation, then he will try to propose an 
alternative to Council. The following recommendations 
on budget reduction were submitted to the Committee: 

(a) Budget Cut Assured 

Clerk Typist II - (Accounting) $11,600 

Payroll Clerk - (Accounting) 16,930 

Reduce Paper Budget - ) +■ 20,000 

Reduce Card Budget - ^ Computer 1,500 

Reduce Magnetic Tape Budget _) ^^-^ vxces. 2,000 

52,0 30 

(b) Budget Cut Likely 

Clerk II - (Accounting) 9,000 
Change water meter billings - (Revenue & 

Treasury) 30,000 


39,000 


(c) Budget Cut a Possibility 

Scavenging Staff (1) - ) 13,620 

By-law Collections Staff (1) - ) Revenue 9,600 

Eliminate post-paid envelopes -) £e 4,500 

Cashier II and install tubes - ) Treasury 15,300 

Cashier II - ) 5,000 

48,020 

TOTAL $ 139,110 

Following discussion, it was 
RECOMMENDED 

THAT the Director of Finance continue with his 
program of implementing budget reductions as 
outlined above and report back to the Committee 
on progress. 

E ngineering Department 

The Engineering Department was requested by Council to bring 
forward alternative revenue budget reductions with a target 
overall reduction of 1%. The Engineering Department prepared 
their proposed reductions on an annual basis for 1979 and noted 
the impact of it would achieve their target of $76,000 
reduction for 1978. 

The Committee considered the alternatives submitted and 
following discussion, it was 
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Rei-iort to Council 

Standing Committee on Finajjce and AdptiftAjstpatiofi 

July 13, tsv^«> 


RECOMMENDED 

THAT the Engineering Department make budget reductions 
totalling $185,000 as follows: 

A. Reduce Streets budget as follows 

- trimming boulevards - $20,000 annually 

- maintenance of special surfaces - $10,000 annually 

- maintenance of gravel shoulders - $5,000 annually 

- maintenance of gravel lanes - $10,000 annually 

B. Reduce Sewers budget as follows 

- unstopping connections - $4,000 annually 

- maintenance of sewers - $2,000 annually 

- cleaning of sewers - $2,500 annually 

C. Reduce Electrical budget by $12,500 annually for 
removal of posters. 

D. Reduce Yards Services budget by $5,000 annually 
for repair and replacement of hand tools. 

E. Reduce the Waterworks budget by $15,0 00 
annually in various maintenance accounts. 

F. Reduce Sanitation budget as follows 

- discontinue special pickups - $5,000 annually 

- reduce street cleaning - $20,000 annually. 

G. Reinstate the property owner's charge for lane 
oiling at a rate that would achieve the full 
cost of the lane oiling program ($74,000 for 1978) 
being paid for by the property owners. 

The following motion was put and resulted in a tie vote 
and is therefore submitted to Council for CONSIDERATION: 

H. THAT the Traffic Budget be reduced by 
$3,000 annually for replacement of street 
name signs. 

(Aid. Brown and Marzari opposed) 


Social Planning Department 

The Social Planning Department was instructed by Council to 
reduce its net annual budget by 5% ($20,000) and report 
back on details of reductions and time schedules for imple- 
mentation. Also, it was agreed that the Director of Social 
Planning would report back on reducing the budget of his 
Department by $10,000 in the Urban Reader budget as one 
area of reduction of the 5% on a different time frame basis 
with an 18 month time limit. 

The Director of Social Planning reported that budget reduc- 
tions of $18,4 30 for 1978 were achieved by Social Planning 
Department during the Manager's Budget review, prior to the 
commencement of the Finance Department's budget review procedure. 

/S 


Board of Administration, December 11/ 1970 


337 

(HARBOURS - 2) 


Clause 2 Cont/d . 

TABLE I 

Shaughnessy Botanical Gardens $ 222,222.22 

Falaise Park Extension (Private) 70,000.00 

McSpadden Park (PS20) - (City) 80,000.00 

John Hendry Park (City) 15,130.00 

West End Park (PS19) - (Private) 350,000.00 

Locarno Park Extension (PS78) - (Private) 435,000.00 (a) 

Clark Park Extension (PS52) - (Private) 62,500.00 

Renfrew Ravine Park (City and Private) 135,000.00 

Strip Parks - S.E. Sector (5.6 acres) 308,000.00 

Mt. Pleasant Park (PSIO) - (Private) 340,000. 00 

$2,017,852. 22 

TABLE II 

McLean Park Extension (City and Private) $ 350,000.00 
Nelson Park (PS7) - (Private) 900,000.00 (b) 

29th & Cariboo (City and Private) PS45 215,000.00 
Ash & Marine (City and Private) PS26 205,000.00 
Fraserview Golf Course Extension (108.7 acres ) 750 , 000 . 00 
Lookout - S.E. Sector (5 acres) 275,000.00 
Kitsilano Park (PS9) - (City and Private) 440,000.00 
Chaldecott Park Extension (City) 100,000.00 

$3,235,000.00 

Camosun Bog (City and Province) - no estimate 

the northern, eastern and southern boundaries of this 
park site were established by Council October 7, 1970. The 
western boundary is still subject to negotiations between the 
City and the Province. 

(a) Recovery from subdivision of portion South Belmont 
subject to negotiation between City and Park Board. 
Surplus streets to be considered also. 

(b) Does not include Strathmore Lodge - Lot 9 & 10, Block 
23, D.L. 185. 

Total capital funds available for park site purchases during 
the 1971 to 1975 period consist of: 

(i) 1971 - 1975 Capital Program $2,500,000 

(ii) Larwill Park rentals 370,000 

$2,870,000 

Some additional funds may be realized from the sale of surplus 
Locarno Park Lands. 

The Director of Planning and Supervisor of Property and Insurance 
recommend that: 

(A) Council approve for outright purchase the park 
sites listed in Table I subject to annual budget 
limitations . 


(B) Council approve the park sites listed on Table II 
for protective purchasing to preclude development 
subject to the same limitations on the annual budget." 
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Eej^ort to Council 

Standing CommittGe on Finance and AdjninisLration 

anlf'lti 1171 m*%l 


On April 6, 1978, the Finance Conunittee approved a recom- 
mendation that the Urban Reader budget be reduced by $10,000 
over an 18 month period. This was approved by City Council 
on April 11, 1978. Between $5,500 and $6,000 can be saved 
in this budget appropriation if Urban Reader staff can be 
moved to City Hall and incorporated within the Social 
Planning Department. Space needs are still under review in 
the East Wing and it is not yet known whether this move can 
be made. The Director is pleased to report that Royalties 
from the sales of the book "VANCOUVER'S FIRST CENTURY" 
written by Urban Reader staff in the amount of $14,556.74 
have been received by the City and can be applied as a credit 
against the budget. 


Following discussion, it was 
RECOMMENDED 


THAT the foregoing Departmental expense decreases 
and revenue increases and review of the Urban 
Reader account be accepted as fulfillment of the 
Social Planning Department's obligation for budget 
reductions in 1978 and 1979. 


(Alderman Brown opposed) 


Park Board 

The Park Board was requested by Council to report on options 
to achieve a 5%. reduction in their operations. The Park 
Board report on these reductions fell below Council's 
instruction for 1978 and did not meet requirements for 
1979. 

The Park Board submitted proposed reductions as follows: 

- Elimination of full-time positions 

as listed on Page 3 of the Park Board 

report 25,585 

- Reduction of casual staff as listed 

on Page 4 of the Park Board report 19,500 

- Reducing staff levels and expenses 
in supplies and services for super- 
vised playgrounds 10,000 

55, 085 


Following discussion, it was 
RECOMMENDED 

THAT the reduction of $55,085 as outlined above be 
approved and the Park Board report back to the 
Committee on further reductions to achieve the 5% 
reduction as instructed by Council. 
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Report to Council 

Standing Cominittee on Finance and Administration 

•SwO-y 13* 197B 


RECOMMENDATION 

2. Operation of New Upgraded Facilities 
- Park Board 


The City Manager noted that the following two reports from the 
Park Board involve extra operating costs for new or upgraded facili- 
ties, provided largely through outside funding programs (NIP, Urban 
Demonstration Program etc.). Additional similar facilities will 
be coming on line in the next few years. He felt it would be help- 
ful for Council to obtain a clear understanding of anticipated 
operating costs arising out of planned capital expenditures, on 
new or upgraded facilities. 

Following discussion, it was 

RECOMMENDED 

THAT the Park Board be requested to provide the Finance 
Committee with estimates of additional operating costs 
for all new or expanded facilities expected to be opened 
within the next five years. 


3. Trout Lake Community Centre - 
Health Club & Janitorial Staff 

The Committee considered the attached Manager's report dated 
June 21, 1978, wherein the Superintendent of Parks reported on the 
Health Club and janitorial services at Trout Lake Community Centre. 
The report indicates v/here changes in operation and budget are 
required within the Health Club and summarizes the results of the 
janitorial review. 

Kevin Pike, East Area Recreation Manager, attended the 
meeting and spoke to the report. 

Following discussion, it was 

RECOMMENDED 

A (i) THAT 19 7 8 gross expenditures for the Trout Lake 

Community Centre Health Club be reduced from $60,281 

by $ 14,340 

to $45,941. 

(ii) THAT 1978 gross revenues for the Trout Lake Community 
Centre Health Club be reduced from $56,280 

by $ 32,270 

to $24,010. 

(iii) THAT the 1978 net increase in expenditure as a result 
of (i) and (ii) above, amounting to $17,930, be 
funded from Contingency Reserve. 

B. THAT one additional full time position for a building 
service worker be established on a temporary basis at 
an additional 1978 cost of $13,538, to be funded from 
Contingency Reserve, subject to classification by the 
Personnel Services Department. 

C. THAT the Park Board report on the operation of the 
Health Club during their 1979 budget review. 


77 
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Report to Council 

Standing Coininittee on rinaniiae and Administration 

Mi^- %m iIV-7} 

4 . Kitsilano Community Centre Health Club 

The Committee considered the attached Manager's report dated 
June 21, 1978, wherein the Superintendent of Parks reported on the 
Health Club at the Kitsilano Community Centre. The report out«- 
lines program, control, staffing, operating schedule and budget 
for the Health Club. 

Mrs. Dorothy Asuma, West End Recreation Manager, attended the 
meeting and spoke to the report. 

Following discussion, it was 

RECOMMENDED 

A. THAT the following full-time position be established: 

. Health Club Attendant 

Class No. 250-2 Pay Grade 16 
Rate $1005.00 per month. 

B. THAT the following part-time positions be established: 

Swimming (health club) Instructors II 
Class No. C-94 Pay Group 21 

Rate $5.90 per hour (20 hours per week S\ammer) 

(70 hours per week Winter) 

Cashiers (ticket sales) 

Class No. C-10 Pay Group 8 

Rate $4.13 per hour (25 hours per week Summer) 

(60 hours per week Winter) 

C. THAT operating funds in the amount of $27,876.00 for 
1978 be approved. 

D. THAT revenue estimates in the amount of $17,835.00 for 
1978 be approved. 

E. THAT the 1978 net operating cost of $10,041.00 be 
funded from Contingency Reserve. 

F. THAT the Park Board be requested to report back on 
the operation of the Health Club in the 1979 budget 
review. 


5. Grant Application - Burrard View/Wall Street 

Residents Association & Hastings/Sunrise Action Council 

The Committee had for consideration a letter dated July 15, 
1978, from the Burrard-View/Wall Street Residents Association 
requesting a grant of $11,800 to enable them to make a study of 
the effects of erosion along the Wall Street Cliff. The total 
cost of the proposed project is $35,185.00. The Federal Government 
Canada Works Program has indicated it will approve a grant of 
$23,385 towards the project. 

Mr. Gerry Brown and Mr. Bill Dronsfield, Burrard-View/Wall 
Street Residents Association and Mr. Don Stanley, Hastings-Sunrise 
Action Council, attended the meeting and spoke to the requested 
grant. They reported they require some equipment to conduct the 
study and it was suggested they contact the Engineering Department 
in this regard. 

/8 
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Ite^port to Council 

standing Commifetee oja Finance and Adaiaistration 

JUly 13, i97S I3f4^?-Wi 

Clause No. 5 continued: 


The Conmiittee questioned the matter of responsibility for the 
erosion problem and the Deputy City Manager advised that in the 
past the City has taken the position that it should not be involved 
in the erosion problem or the solution to it. 

Following further discussion, it was 

RECOMMENDED 

THAT the City Engineer report on the technical aspect 
of the project, the question of liability and loan of 
equipment. 


The meeting adjourned at approximately 5:20 p.m. 


* * * * * 
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Y 

TO: VANCOUVER CITY COUNCIL July vm 

CLASSIFICATION: INFORI^ATION 


SUBJECT: STREET PROSTITUTION 


We, the Police, have been inundated with complaints regarding street 
prostitution and its ancillary problems in the dovmtown coi-e of our City. 
The complaints have ranged from the mere fact that the prostitutes are 
visible, to traffic congestion created by their presence at specific 
locations. 

The problem is an extremely complex one in that the existing legislation 
under the Criminal Code is ineffective iji removing the prostitute from the 
street. Municipal and Provincial Laws have been ruled "Ultra Vires" and 
as a consequence the Police have been virtually "handcuffed" in dealing with 
the problem. 

Handicapped as we are we have split the problem into two segements: 
firstly the street prostitute and secondly, the ancillary problems caused by 
the street prostitute, in <in effort to control tlie existing situation. 

You will note that we have said"control" rather than "solve". We view 
the Police role as one of maintenance of order and the protection of the 
rights of both our business and residential community. The issue of 
prostitution is a social problem which only society itself can resolve. 

Due to the Court decisions regarding Section 195.1 Criminal Code of 
Canada, the Chief Constable and the Mayor met with Mr. Basford, the Minister 
of Justice. The summary of the meeting was: 

1. Mr. Basford is satisfied that Vancouver and other major cities 
in Canada have a very serious problem with respect to street 
prostitution. 

2. He is satisfied that the existing legislation under Section 195.1 
of the Criminal Code is ineffective in dealing with the problem. 

3. He advices that on the basis of the above, he has only one course 
of action open to him and that is to develop legislation which he 
feels will effectively deal with the problem. He has done this 
by way of proposed Bill C51. (Appendix l) * 

Examination of the proposed legislation under C51 reveals that it would 
merely put us where we were prior to the Hutt decision. We would not be 
able to deal with the "trick" or customer under this legislation and police- 
men would still have to masquerade as tricks to acquire evidence to support 
charges . 

Our position, and the position of our colleagues in the Canadian 
Association of Cliiefs of Police, is that we want legislation which will 
enable a policemiin in uniform to effectively deal with the street prostitute. 
We are satisfied that by adding the words "or loiters for the purposes of 
prostitution" to the proposed Section 195-1 as outlined in Bill C51, would 
serve our purposes. 

Mr. Basford was informed of our position and that of our colleagues at 
the meeting. He indicated that he would be receptive to any submission from 
the police community. He was most sympathetic and reassured us that he had 
no means available to him to expedite the legislation. 

Keeping these facts in mind we have turned our attention to the ancillar. 
problems. When we say ancillary we mean those problems which have been cause..; 
either directly or indirectly as a result of the ever increasing street 
prostitute population, such as traffic congestion, squealing tires and horn 
blowing, public nuisance, and the social and environmental factors which are 
influencing people and prostitutes to congregate in the area. 
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To combat these problems we called together representatives from many- 
resource groups such as the City Law, Social Planning, Permits & Licenses, 
Traffic Engineering, Health and Planning Departments, Attorney-General's 
Department, Ministry of Human Resources, Immigration Canada, Liquor Control 
and Licencing Branch, and the Crown Prosecutor's Office. 

From this meeting we devised a three phase strategy. 

PHASE I 

Phase I will concentrate Police efforts to control the annoyances 
created by vehicular traffic by enforcement of existing law, e.g. Motor 
Vehicle Act Regulations re obstruction, squealing tires and horn blowing. 
The Traffic Division will deploy units to supplement patrol units in 
enforcing these regulations during the late evening and early morning hours. 

(2) To augment the Davie Street beat with two members of the School 
Liaison Office and members at 52 Water Street. These additional members 
will be concentrating their efforts, in concert with the Department of 
Human Resources, on juveniles involved in prostitution and those potentially 
vulnerable in this regard. 

(3) Morality and Immigration to work together in an attempt to remove 
alien prostitutes. 


PHASE II 

Phase II deals with those environmental factors which are contributing 
to the problem - liquor outlets, all-night cafes, clubs and convenience 
stores. 

1. That the liquor store at Bute and Davie Streets either be removed 
or that the closing hour be 6:00 p.m. 

2. That the hours of operation of the various clubs, cafes and conveni- 
ence stores be curtailed to a common closing time (suggested) of 
02:00 hours. 

The effect of this phase, if implemented, would be to mSke the social 
and environmental factors more conducive to normality both in regard to 
traffic and street prostitution. 

A combined report from Social Planning and Police will be submitted 
examining these proposals as to their feasibility. 

PHASE III 

Phase III calls for a change in the law. To be totally effective, to 
provide a long term solution to the problem lies in a concerted effort by 
the entire Justice System and the many resource groups within our City. The 
Police support any change in law which will make for effective enforcement 
and control of prostitution in our City. 


FOR COUMGL ACTION SEE PAGE!^)^66 
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APPENDIX I 


Martin's Criminal Code. 1976 
Section 195.1 Soliciting 
"SOLICITING 

195.1 Every person who solicits any person in a public place for 
the purpose of prostitution is guilty of an offence pimishable on 
summary conviction. 1972, c.l3, s.l5." 


BILL C51 

An Act to amend the Criminal Code, the Canada Evidence Act and the Parole Act 

"24. The said Act is further amended by adding thereto, immediately 
after section 195.1 thereof, the following section: 

195.2 For greater certainty, 

(a) "prostitution" in section 195.1 means sexual conduct performed 
by either a male or female person; 

(b) "public place" in section 195-1 includes any means of transportation 
located in or on a public place; and 

(c) soliciting need not be pressing or persistent conduct ii\- order to 
constitute an offence ixnder section 195.1." 


fOR COUNGl ACTION SEE P^r,u<) /^ 


CITY OF VANCOUVER 
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REGULAR COUNCIL MEETING 


A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, August 1, 1978, in the Council Chamber, 
commencing at 9:30 a.m. 


PRESENT ; Mayor Volrich 

Aldermen Bellamy, Brown, Ford, Gerard, 
Gibson, Harcourt , Kennedy, 
Marzari, Puil and Rankin. 

CLERK TO THE COUNCIL: D.H. Little 


The proceedings in the Council Chamber were opened with 
prayer, offered by the Civic Chaplain, Major H. Tilley of the 
Salvation Army. 

ACKNOWLEDGMENT 

The Mayor acknowledged the presence in the Council Chamber 
of Alderman Harcourt 's parents and Mrs. Eileen Hanson, their 
guest, from Glendale, California. 


'IN CAMERA' MEETING 

The Council was advised there were matters to be considered 
'In Camera' later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Bellamy 
SECONDED by Aid. Puil 

THAT the minutes of the Regular Council Meeting of July 25, 
1978, with the exception of the 'In Camera' meeting, be approved. 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Harcourt 
SECONDED by Aid. Bellamy 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Volrich in the Chair. 

- CARRIED UNANIMOUSLY 


UNFINISHED BUSINESS 

1. Champlain Heights - 
Enclave 15. 


Council, on July 25, 197 8, deferred the matter of Enclave 15 
in Champlain Heights, as contained in the Planning and Development 
Committee's report of July 13, 1978, pending a joint report from 
the Project Manager and the Director of Planning. 

Pursuant thereto. Council noted a Manager's report dated 
July 20, 1978, in which both officials submitted details on the 
steps necessary to lease the enclave for housing development. 

MOVED by Aid. Harcourt 

THAT the recommendation of the City Manager, as contained in 
his report of July 20, 1978, be approved. 

- CARRIED 


(Aid. Kennedy and Puil opposed) 


Regular Council, August 1, 1978 
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UNFINISHED BUSINESS (Cont'd) 


2. Proposed Rezoning - 3 090 Kingsway 
(Vancouver Auto Villas Motel Site ) 

Council, on July 25, 1978, noted a letter from the 
Solicitor for Poplar Enterprises Ltd., the owner of the property 
at 3090 Kingsway. In the letter it was stated that a Mr. Sair 
has an application presently pending to rezone this property. 
However, Poplar Enterprises Ltd., the owners, do not wish the 
property to be rezoned in accordance with the terms of the pending 
application and request that this rezoning application be removed 
from the property. 

Following consideration it was resolved: 

"THAT the Director of Planning report to the next 
meeting of Council on the rezoning application for 
3090 Kingsway and the interested parties be invited 
to be present when the report is considered." 

Council this day considered a report dated July 28, 1978, 
from the City Manager, in which the Director of Planning advised 
that no further action is required on this proposed rezoning as 
the applicant, Mr. Sair, has withdrawn his rezoning application 
on the property. 

MOVED by Aid. Harcourt 

THAT the Manager's report dated July 28, 1978, be received 
for information. 

- CARRIED UNANIMOUSLY 


COMflUNICATIONS OR PETITIONS 


1. Skate Canada '78 

Grant Request - Awards Dinner 
MOVED by Aid. Harcourt 

THAT no action be taken on Skate Canada's request for the 
City to assist financially in the International Figure Skating 
Competition as detailed in the organization's letter of July 
19, 1978. 

- CARRIED UNANIMOUSLY 


2. Police Friendship Week - 
Request for Sponsorship. 

In a letter dated July 25, 1978 the Canadian Section of 
the International Police Association requested that Council agree 
to sponsor a Salmon Barbecue for registered visitors attending 
Police Friendship Week at U.B.C. The cost to sponsor such an 
event is $500. 


MOVED by Aid. Marzari 

THAT Council sponsor a Salmon Barbecue as requested, at a 
cost not to exceed $500. 

- LOST 

(Aid. Brown, Gerard, Kennedy, Puil, Rankin and the Mayor opposed) 

MOVED by Aid. Harcourt 

THAT Council sponsor a Salmon Barbecue up to a cost of $100. 


(Aid. Brown, Puil and Rankin opposed) 


- CARRIED 


Regular Council, August 1, 1978 
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COflMUNICATIONS OR PETITIONS (Cont'd) 

3. Cerebral Palsy Association 
Grant Request - Taxes 

Council noted a letter dated July 24, 1978 from the Cerebral 
Palsy Association of British Columbia, requesting a grant of $1,000 
to offset property taxes. The Clerk advised that a report on 
this request should be obtained from the appropriate officials 
for Council, and it was, therefore, 

MOVED by Aid. Gerard 

THAT the aforementioned letter be withdrawn and the City 
Manager submit a report on the organization's request. 

- CARRIED UNANIMOUSLY 


4 . Proposals re Life Improvement 

Council noted a letter dated July 25, 1978 from the Association 
for the World Government of the Age of Enlightenment, requesting 
that it make a presentation to Council to discuss the full range and 
implications of its activities on a campaign to improve the quality 
of life in all areas of society. 

MOVED by Aid. Puil 

THAT no action be taken on the World Government of the Age 
of Enlightenment Association's request to address Council. 

- CARRIED 

(Aid. Harcourt and Rankin opposed) 


5. MacDonald's Development - 
3450 E. Hastings Street. 

Council noted a request from Hastings Sunrise Action Council 
in its letter dated May 9, 1978, to appear before Council regarding 
a development by MacDonald's at 3450 East Hastings Street. It is 
anticipated a report on this subject will be before Council on 
August 15, 1978. 

MOVED by Aid. Harcourt 

THAT the delegation request from Hastings Sunrise Action 
Council be granted. 

- CARRIED UNANIMOUSLY 


6. Development Permit Application 
1180 West 15th Avenue. 


In a letter dated July 28, 1978, Mr, W. A. Street, solicitor 
for the owners of 118 West 15th Avenue, requested to appear before 
Council on the matter of a Development Permit Application 
to convert this existing building into apartment units. Delegation 
requests were also received from two residents of the area. 

MOVED by Aid. Harcourt 

THAT the foregoing delegation requests be approved. 

- CARRIED UNANIMOUSLY 


Board of Administration, December 11, 1970 
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Clause 2 Cont/d. 


Your Board 

RECOMMENDS that the report of the Director of Planning and 
Supervisor of Property and Insurance be adopted. 

(A map indicating the location of park sites, as 
indicated in Tables I and II, is circulated for 
Council's information) 


******** 


Regular Council, August 1, 1978. 

COIIMUNICATIONS OR PETITIONS (Cont'd) 


7 . Workers ' Compensation Board 
Health & Safety Regulations 

Council, on July 25, 1978, deferred consideration of a 
City Manager's report dated July 21, 197 8 on the above topic 
to this meeting, pending receipt of additional information. 

The City Engineer has advised that this additional information 
is not available for today's meeting of Council, and requests 
deferral of the matter to the Council meeting on August 15, 1978. 

MOVED by Aid. Harcourt 

THAT the foregoing request of the City Engineer, be approved. 

- CARRIED UNANIMOUSLY 


8 . Appointment to Vancouver 
City Planning Commission 

In a letter dated July 31, 1978, Mayor Volrich recommended 
the appointment of Alderman Gerard to replace Alderman Kennedy 
on the Vancouver City Planning Commission. 

MOVED by Aid. Puil 

THAT the foregoing recommendation of the Mayor be approved . 

- CARRIED UNANIMOUSLY 


At this point in the proceedings. Council varied 
the agenda to consider the following report: 

I. Report of Standing Committee 
on Planning and Development 
(July 18, 1978) 

The Council considered this report, which contains two 
clauses, identified as follows: 

Cl . 1. Views from Bridges. 

Cl. 2. False Creek - Area lOB: Concept Plan Refinements. 

Views from Bridges 
(Clause 1) 


Prior to considering this clause a letter, dated July 25, 1978 
from the B.C. Central Credit Union was noted, requesting that the 
organization appear before Council as a delegation on this matter. 

MOVED by Aid. Harcourt 

THAT this clause be deferred pending the hearing of delegations . 
as requested on August 15, 197 8. 

- CARRIED UNANIMOUSLY 

False Creek - Area lOB - 
Concept Plan Refinements 
(Clause 2) 

In considering this clause Council was advised that a report 
dated July 18, 1978, from the City Manager , concerning the Property 
Endowment Fund Board Involvement, was withdrawn at the request of 
the City Manager. 

A report, dated July 31, 1978, from the City Manager on 
Density of Western Outboard Site, Area lOB, was noted and, in 
particular, the suggested modification of the recommendations 
contained in the Planning and Development Committee's report. 
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STANDING COMMITTEE REPORT (Cont ' d) 

Planning & Development Committee 
(July 18, 1978) (Cont'd) 

False Creek - Area lOB 

Concept Plan Refinements (Cont'd) 


The City Manager, therefore, recommended as follows: 

"A) The Concept Plan — Summary Report dated October 20, 1977 
and Appendix dated May 23, 1978, prepared by Rhone & 
Iredale, Architects and Daon Development Corporation to- 
gether with this report be approved for the guidance 
of the Director of Planning in the preparation of the 
Area Development Plan By-law for Area lOB, False Creek. 

B) The Director of Planning be requested to prepare the 
documentation for an Area Development Plan By-law to 
be referred direct to a Public Hearing to be held by 
Council in early September 1978. 

C) (modified) The Area Development Plan By-law make provision 

for the relocated Western Outboard Ltd., site: 

(i) a total area of built space not exceeding 140,000 
square feet above the level of the piazza which 
is approximately at elevation 120, and 60,000 
square feet below that level for a total of up to 
but not exceeding 200,000 square feet including 
all parking. 

(ii) the permitted uses to include marine repair sales 

and service, hotel, office, residential, restaurant 
and parking, and, subject to a favourable referendum 
and approval of the Liquor Control Board, a pub." 


MOVED by Aid. Harcourt 

THAT the foregoing recommendations of the City Manager, 
be approved . 

- CARRIED UNANIMOUSLY 


CITY MANAGER'S & OTHER REPORTS 

A. CITY MANAGER'S 
GENERAL REPORT 
JULY 28, 1978 

Building & Planning Matters 
(July 28, 1978) 

The Council considered this report, which contains four 
'■ clauses, identified as follows: 

CI. 

CI. 
CI. 

i 

CI. 


Clauses 1-4 inclusive 

MOVED by Aid Harcourt 

THAT the recommendations of the City Manager, as contained 
in clauses 1, 3 and 4 be approved, and clause 2 be received for 
information. 

- CARRIED UNANIMOUSLY 


1. 7110 Blenheim Street - Development Permit 
Application No. 81364 

2. Hardship Information and Procedures. 

3. Proposed Rezoning: S/W Corner of East 5th 
Avenue and Cassiar Street. 

4. Cedar Cottage N.I. P. Appropriation: Dishwasher 
for Cedar Cottage Neighbourhood House. 


Regular Council, August 1, 1978, 
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Licenses and Claims Matters 
(July 28, 1978) 

Claim No. 18037 - I.C.B.C. 
and James Sumpton. 
(Clause 1) 


MOVED by Aid, Ford 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved, 

- CARRIED UNANIMOUSLY 


Fire and Traffic Matters 
(July 28, 1978) 

Use of Sound Truck - 

Glad Tidings Temple Parade 

(Clause 1) 


MOVED by Aid, Kennedy 

THAT permission to use a sound truck in the Annual Glad 
Tidings Temple Parade, be granted, 

- CARRIED UNANIMOUSLY 


Finance Matters 
(July 28, 1978) 

Building Maintenance and Janitorial 
Services - Vancouver Police Department 
(Clause 1) 


MOVED by Aid, Gibson 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved, 

- CARRIED UNANIMOUSLY 


Property Matters 
(July 28, 1978 

The Council considered this report which contains two clauses, 
identified as follows: 

CI, 1, First Christian Reformed Church - Parking Lot: 

2670 Victoria Drive, 
CI, 2, Cancellation of Lease - Portion of 1st Avenue 

under the Grandview Viaduct, East of Vernon Drive, 

Clauses 1 and 2 

MOVED by Aid, Puil 

THAT the recommendations of the City Manager, as contained 
in clauses 1 and 2 of this report, be approved. 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

B. Manager's Report 
(July 28, 1978) 

Gordon Import Autos Ltd., 
3695 West 10th Avenue. 

MOVED by Aid. Harcourt 

THAT this report be received for information. 

- CARRIED UNANIMOUSLY 

During consideration of this report the Mayor requested 
the Director of Planning to advise Mr. Gordon that a 
number of Members of Council suggested he might wish to 
consider submitting a new application based on 
rezoning of the property to CD-I. 

D. Manager's Report 
(July 19, 1978) 

Development Permit Application 
1462 East 1st Avenue. 


MOVED by Aid. Bellamy, 

THAT the Director of Planning be advised that Council favours 
approval of this Development Permit Application, in accordance with 
the submitted application, such plans and information forming a 
part thereof, including the applicant's letter and programme 
submission of May 11, 1978, thereby permitting the alteration and 
use of the existing building on this site as a personal care and 
specialized residential care home for a maximum of 14 persons for 
a period of time expiring December 31, 197 9, and subject to the 
following conditions: 

1. Guests receiving personal care are to be restricted to 
the use of the main and second floors only. 

2. The basement is not to be used or occupied at any time. 

3. The building is to comply with all City and Provincial 
By-laws . 

- CARRIED UNANIMOUSLY 

E . Manager ' s Report 
(July 31, 1978) 

Goals and Objectives - Office 
of Economic Development 

MOVED by Aid. Kennedy 

THAT the recommendation of the City Manager, as contained 
in this report, be approved after amending the objectives to 
include promoting the development of research parks. 

- CARRIED UNANIMOUSLY 

During consideration of the above report, the Mayor 
suggested the City Manager and the Director of Finance 
consider the feasibility of the office of Economic 
Development fostering Pacific Rim export markets for 
local and national products. 

II. Report of Standing Committee on 
Finance and Administration 
(July 27, 1978) 

Erosion of Cliffs, Vicinity of 

2600 Block Wall Street 

(Clause 1) 


MOVED by Aid. Brown 

THAT the recommendation of the Committee, as contained 
in this report, be approved. 

- CARRIED BY THE 
REQUIRED MAJORITY 

(Aid. Brown, Kennedy and Puil opposed) 


Regular Council, August 1, 1978 


e53 

8 


CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

III. Report of Standing Committee 
on Community Services 
(July 21, 1978) 

Detention of Mentally 111 Persons 
in City Jail 
(Clause 1) 


MOVED by Aid, Rankin 

THAT the recommendations of the Committee, as contained 
in this clause, be approved, 

- CARRIED UNANIMOUSLY 


The Council recessed at 11,10 a,m, for 
an ' In Camera ' meeting in the Mayor ' s 
Office , 


The Council, in Committee of the Whole, reconvened 
in the Council Chamber at 2:00 p,m,, with Mayor 
Volrich in the Chair and the same Members present. 


DELEGATIONS 

1 , Complaint re Rear Parking Lot - 

Mac's Milk Store, 1055 Denman St , 

Council, on July 11, 1978 deferred consideration of a 
report of the Community Services Committee dated June 29, 197 8 
on the above topic, to hear a delegation on behalf of 7 -Eleven 
Stores , 

In its report the Committee recommended: 

'THAT the Acting Director of Permits and Licenses 
and the Director of Legal Services bring forward 
an amendment to the Shops Closing By-law that all 
corner stores be required to close at 12:00 midnight 
and not reopen until 7:00 a,m, the following day.' 

I'lr, A, K, Wooster, solicitor for 7-Eleven Stores addressed 
Council and referred to a brief previously circulated to Council 
urging that Council not approve the recommendation of the 
Standing Committee on Community Services, Mr .Wooster referred 
to a survey of 7-Eleven Stores located at 4th and Yew, Marine 
and West 70th and 871 Denman Street, which indicated that the 
major purchases from these stores between the hours of 11.00 p.m. 
and 7.00 a.m. are dairy products, bread, cigarettes and 
refreshments. He also stated that between these hours, seven 
7-Eleven Stores in Vancouver served 338,000 customers, an 
average of 266 customers per night per store. Sales during 
this period represent 43.12% of total sales. 

MOVED by Aid. Rankin 

THAT the recommendation of the Committee contained in its 
report of June 29, 1978, and quoted above, be approved. 

- LOST 

(Aid. Bellamy, Brown, Ford, Gerard, Gibson, 
Harcourt, Kennedy, Marzari, Puil and 
the Mayor opposed) 


Cent 'd 


Regular Council, August 1, 1978 


9 


DELEGATIONS (Cont'd) 

Complaint re Rear Parking Lot - 

Mac's Milk Store, 1055 Penman Street (Cont'd) 


MOVED by Aid. Ford 

THAT the Director of Legal Services report on appropriate 
amendments to the Shops Closing By-law to provide Council 
discretion to regulate hours of operation of individual corner 
stores. 

- CARRIED 

(Aid. Brown, Gibson, Puil and the Mayor opposed) 


MOVED by Aid. Puil 

THAT the operator of the Mac's Milk Store at 1055 Denman 
Street be requested to appear before Council to show cause why 
his business license should not be suspended. 

- LOST 

(Aid. Bellamy, Brown, Ford, Gerard, Gibson, 

Harcourt, Marzari, Rankin and the Mayor opposed) 


2. Keeping of Chickens at 
5515 Rhodes Street 

Council on July 25, 1978 deferred consideration of a City 
Manager's report dated July 21, 1978, on Keeping of Chickens 
at 5515 Rhodes Street to hear delegations on this matter. In 
his report, the City Manager submitted for consideration a 
choice between 

A. Enforcing the By-law in this instance, or 

B. Withholding enforcement in this case because 
of the particular medical and hardship circum- 
stances of Mrs. Scafidi (Ms. Centenery) 

Mrs. G. Scafidi (Ms. G. Centenery) addressed Council setting forth 
reasons why, in her opinion, it is essential to her family's 
health that she keep chickens at 5515 Rhodes Street. She cited 
medical and economic reasons for this. 

Mr. Bruce Eriksen, President of Downtown Eastside Residents' 
Association addressed Council and read from a brief in which he 
suggested that the complaints received on this matter are related 
to the noise which is caused by the one rooster kept at this 
address. He suggested the City ^remove the rooster under 
Section 2, of By-law No. 2531. 

Mr. D. A. Morgan, Director of Environmental Health stated 
that keeping of chickens tends to increase the rodent population 
in an area, and the manure from the chickens creates a problem 
with flies. 

Mrs. Nightingale, a neighbour, stated the chickens are very 
well kept and she does not consider them to be a problem to the 
neighbourhood . 

MOVED by Aid. Rankin 

THAT Council instruct the Medical Health Officer to withhold 
enforcement of the Health By-law in this case because of the 
particular medical and hardship circumstances of Mrs. Scafidi 
(Ms. Centenery) . 

- LOST 

(Aid. Bellamy, Ford, Gerard, Gibson, Kennedy, 
Puil and the Mayor opposed) 


Cont'd 
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DELEGATIONS (Cont'd) 

Keeping of Chickens 

at 5515 Rhodes Street (Cont'd) 

MOVED by Aid. Ford (in amendment) 

THAT the following be added to the above motion 

'for a one year period, subject to no more than twelve 
chickens being kept at this address and Mrs. Scafidi 
(Ms. Centenery) submitting to Council a letter from 
her doctor substantiating her medical and hardship 
circumstances. ' 

- LOST 

(Aid. Bellamy, Gerard, Gibson, Kennedy, Puil 
and the Mayor opposed) 

The amendment having lost, the motion by Alderman Rankin 
was put and lost. 

The Mayor requested the Director of Legal 
Services to report to the next meeting of 
Council on alternative methods of enforcing 
the Health By-law in this particular instance. 


3. License Application for Super Love 
Products Ltd., 1043 Granville Street 

Council, on July 25, 1978, deferred consideration of a Manager' 
report dated July 21, 1978 on a License Application for Super Love 
Products Ltd., at 1043 Granville Street, to hear delegations. 

In the report the City Manager submitted for consideration 
the recommendation of the Acting Director of Permits and Licenses 
that the license application from Super Love Products Ltd., be 
held in abeyance until he has reported on ways of controlling 
undesirable business operations on Granville Street, south of 
the Mall to the Bridge, and any proposed by-law amendments have 
been considered. 

The City Manager noted that the applicant does not wish to 
open a new business but to transfer his operation to another 
location in the same block. If the application is not approved 
he will continue to operate in the same location. 

Mr. Punja, the applicant, addressed Council and emphasized 
that he does not wish to open a new business but merely to 
transfer his operation to a bigger location in the same block 
in order to expand his business. 

Mrs. Bickle, owner of an arcade on Granville Street stated 
it was her understanding that Mr. Punja, who holds an arcade 
license, intends to put in arcade equipment in the new location 
and stated her objections to this. In response to a question 
from the Council, Mr. Punja denied this statement. 

MOVED by Aid. Kennedy 

THAT the license application from Super Love Products Ltd., 
be held in abeyance until the Acting Director of Permits and 
Licenses has reported on ways of controlling undesirable business 
operations on Granville Street, south of the Mall to the Bridge, 
and any proposed by-law amendments have been considered. 


- CARRIED UNANIMOUSLY 
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DELEGATIONS (Cont'd) 

4 . Street Name Changes in 
Champlain Heights 

Council, on July 11, 1978, approved a delegation request 
from Killarney-Champlain Citizens for Action Association to 
address Council on certain street names set out in a Manager's 
report dated April 14, 1978 and approved by Council on April 18, 
1978. 

Mr. N. Davidowicz addressed Council and read a brief from 
the Killarney-Champlain Citizens for Action Association (circulated) 
In the brief the following suggestions were made: 

1. Instead of Champlain Crescent; suggest Tyne Street. 

2. Instead of Matheson Crescent; suggest Harvie Street. 

3. Instead of Hurst Avenue; suggest 54th Avenue. 

4. Instead of Arbor Avenue; suggest 57th Avenue. 

5. Instead of Rumble Avenue; suggest 60th Avenue. 

The brief put forth reasons for these suggestions. 

Council noted a letter from Springer Construction (Vancouver) 
Ltd., developers of single family homes in Enclave 1 of Champlain 
Heights, requesting that Hurst be re-named 54th Avenue. 

MOVED by Aid. Kennedy 

THAT the action of Council on April 18, 1978, in respect of 
Hurst Avenue, be amended by changing that street name to 54th 
Avenue . 

- LOST 

(Aid. Bellamy, Brown, Ford, Gerard, Gibson, Harcourt , 
Marzari, Puil, Rankin and the Mayor opposed) 

MOVED by Aid. Rankin 

THAT the by-law amending the Street Name By-law, before 
Council later this day, be deferred, and the Street Naming 
Committee meet with Community Associations in Champlain Heights 
to discuss street names in the area. 

- LOST 

(Aid. Bellamy, Brown, Ford, Gerard, Gibson, Harcourt, 
Kennedy, Marzari, Puil and the Mayor opposed) 

No further action was taken in this matter. 

The Council recessed at 3:50 p.m. and reconvened in 
the Council Chamber at 4:00 p.m. 

CITY MANAGER'S REPORT 

C. Manager's Report 
July 28, 1978 

Harbour Park (Summary Report) 

Before Council for consideration was a report from the City 
Manager dated July 28, 1978 summarizing a report of the Director 
of Planning on Harbour Park. In the report, the Director of 
Planning recommended: 

1. The Director of Planning, in association with the 
Chairman of the Standing Committee on Planning and 
Development, make arrangements for a full presentation 
and public discussion at a Public Meeting (s) on the 
proposals for the Harbour Park site, such meeting (s) 
to be held in September if possible. 


Cont'd. 
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CITY ?4ANAGER'S REPORT (Cont'd) 
Harbour Park (Cont'd) 

2. That the Native Indian Societies and the B.C. Forest 
Foundation be formally requested to discuss the possibility 
of having the two developments on the Harbour Park site 
and that City staff participate in these discussions 

and report back. 

3. That City staff be instructed to report back on the 
necessary measures leading to the construction of a 
small marina (+ 200 boats) , seawall improvements, 
and a public walkway along the water's edge, such 
report to take account of negotiations with the National 
Harbours Board, Harbour Ferries Ltd., and the appropriate 
Federal agencies, regarding dredging and seawall 
construction funding. 


The City Manager, in his report recommended approval of 
recommendation 3 above and put forward various other items for 
Council's consideration. 

Mr. Moore and Mr. Evans, representing B.C. Forest. Foundation 
answered various questions from Council related to their 
proposal to develop a Forestry Centre on Harbour Park site. 

MOVED by Aid. Puil 

THAT City staff be instructed to report back on the 
necessary measures leading to the construction of a small 
marina (+ 200 boats) , seawall improvements, and a public 
walkway along the water's edge, such report to take account 
of negotiations with the National Harbours Board, Harbour 
Ferries Ltd., and the appropriate Federal agencies, regarding 
dredging and seawall construction funding. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Puil 

THAT Council indicate that it prefers development of the 
Harbour Park site for the B.C. Forestry Centre, and the City 
Manager be instructed to report back on financial and design 
considerations and other appropriate conditions and terms 
including the following: 

resolution of the question of the payment of municipal 
property taxes 

co-ordination of program development with other learning 
centres in the City 

- consideration of participation in the implementation of a 
waterfront transit link into Stanley Park. 

- CARRIED 

(Aid. Brown, Harcourt, Marzari and Rankin opposed) 


RISE FROM COMMITTEE OF THE WHOLE 

MOVED by Aid. Rankin 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Rankin 
SECONDED by Aid. Harcourt 

THAT the report of the Committee of the Whole be adopted. 


- CARRIED UNANIMOUSLY 
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BY-LAWS 

1. BY-LAW TO AMEND BY-LAW No. 4 801 
BEING THE OFFICIAL DISCLOSURE 
BY-LAW . 


MOVED by Aid. Harcourt 
SECONDED by Aid. Rankin 

THAT the by-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The by-law was read a first time and the Presiding 
Officer declared the by-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Harcourt 
SECONDED by Aid. Rankin 

THAT the by-law be given second and third readings and 
the Mayor and City Clerk be authorized to sign and seal the 
by-law. 

- CARRIED UNANIMOUSLY 


2. BY-LAW TO M1END BY-LAW No. 4 054 
BEING THE STREET NAME BY-LAW. 

MOVED by Aid. Kennedy 
SECONDED by Aid. Ford 

THAT the by-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The by-law was read a first time and the Presiding 
Officer declared the by-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Kennedy 
SECONDED by Aid. Ford 

THAT the by-law be given second and third readings and 
the Mayor and City Clerk be authorized to sign and seal the 
by-law. 

- CARRIED UNANIMOUSLY 

MOTIONS 

Allocation of Lands for 
Road Purposes 

MOVED by Aid. Brown 
SECONDED by Aid. Ford 

THAT WHEREAS the registered ovmer has conveyed to the City 
of Vancouver, for road purposes, the following described 
lands: 

1. West 7 feet of Lot 20, Block 328, District Lot 526, Plan 
590, the same as shown outlined red on plan prepared by 
G. Girardin, B.C.L.S., dated June 5, 1978, and marginally 
numbered LF 7992, a print of which is hereunto annexed. 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for road purposes. 

BE IT THEREFORE RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated 
for road purposes and declared to form and constitute portions 
of road. 

- CARRIED UNANIMOUSLY 

The Council recessed at 5:20 p.m. to reconvene 
'In Camera' in the Mayor's Office. 
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Board of Administration, December 11, 1970 .... (BUILDING - 1) 


BUILDING AND PLANNING MATTERS 


RECOMMENDATIONS ; 

1 . Project 200 Subdivision 

The following report has been received from the Corporation Counsel: 

"Subdivision plan marginally numbered 1275-1 prepared by Project 
200 for its proposed development could not be approved by the 
Approving Officer because the plan did not comply with certain 
provisions of the Subdivision Control By-law. A Board of 
Administration report dated January 30, 1970, recommended that 
a by-law be prepared relieving Project 200 of certain provisions 
of the Subdivision Control By-law. This report was adopted by 
Council on February 3, 1970, and By-law 4478, being a by-law 
to amend the Subdivision Control By-law, was passed the same 
day enacting that Sections 25, 37, 38 and 39 of the Subdivision 
Control By-law shall not be applicable to the proposed sub- 
division. 

By letter dated November 18, 1970, from the Law Department of 
the CPR to the City Clerk (a copy of which letter accompanies 
this report) , the CPR advises that subsequent developments have 
made it necessary to amend plan No. 1275-1 slightly and requests 
that By-law 4478 be repealed and a new by-law passed incorpor- 
ating the corrected plan. The corrected plan submitted by the 
CPR was prepared by A.T. Holmes, B.C.L.S. and certified correct 
by him on February 24, 1970 and marginally numbered 1275-lA. 

The corrected plan has been examined by the City Engineer and 
the Director of Planning and found to be in order. 

It is recommended that the Corporation Counsel prepare a new 
by-law repealing By-law 4478 and re-enacting the same sub- 
stituting subdivision plan 1275-lA for subdivision plan 1275-1. 

If Council agrees, an appropriate by-law will be submitted to 
Council under 'BY-LAWS'." 

Your Board RECOMMENDS that the foregoing recommendation of the 
Corporation Counsel be adopted. 

2. C.B.C. Development - 
Georgia Street Overpass 

The Director of Planning reports as follows: 

"Council, at its meeting on October 27, 1970, passed the following 
resolution : 

'THAT the City Council considers the Georgia Street over- 
pass connecting the proposed C.B.C. development to the 
Queen Elizabeth Theatre to be part of the C.B.C. develop- 
ment and, 

FURTHER THAT the Director of Planning so inform the C.B.C. 
and their architects.' 

In accordance with this resolution the C.B.C. were contacted 
and a reply was received noting that the Corporation does not 
intend to construct the overpass and referring to 1966 cor- 
respondence with the Planning Department which stated that it 
was not likely there would be any reason for a physical connection 
between the C.B.C. site and the Queen Elizabeth Theatre. 

The earlier correspondence followed discussions with the C.B.C. 
on all aspects of their development and was related to the 
proposal as they envisaged it at that time and was intended to 
form a prelude to discussions on sketch designs which were anti- 
cipated within twelve months. 


The foregoing are Minutes of the Regular Council Meeting 
of August 1, 1978, adopted on August 15, 1978. 



MANAGER'S REPORT 

July 20, 

TO: Vancouver City Council 

SUBJECT: Champlain Heights - Enclave 15 


CLASSIFICATION: RECOMMENDATION 

The Champlain Heights Project Manager and the Director of Planning report as 
follows t 

"July 13 the Planning and Developniient Ccmmittee considered two reports on the 
subject of assisted housing. 

The first report fron the Director of Planning spoke to proposed changes to 
the National Housing Act and noted that for the most part the changes would not 
result in the new housing programs reaching low incaie households. The report 
concluded with a series of recamnendations urging the Federal government to 
consult with local governments prior to implementing changes to the programs. 
The Conmittee endorsed the reconnendations . 

In speaking to the report the Director of Housing for the GVRD noted that he 
was sanewhat more optimistic about the new programs although he recognized cer- 
tain limitations in the proposals. 

The second report before the Committee was fron the Chaiiplain Heights Project 
Manager. This report reccirmended that Enclave 15 be advertised for lease under 
the new 'graduated payment mortgage' program. The Project Manager wished to 
initiate a tender call and siabsequently report the results to Coimcil for their 
consideration. During discussion of this report several questions were raised. 
The first was with respect to the present status of CMHC budgets for funding 
co-op or non-profit rental housing in 1978 as an alternative to the 'GPM' rental 
program. The second was a concern with the 'inflationary' dependence of the new 
program and a third was a desire to have the Director of Planning clarify his 
position. 

In order to answer these questions it was recommended that the matter be defejrred 
until the August 3rd Ccmmittee meeting. 

Immediately following the Ccitinittee meeting the Project Manager met with Planning 
Department staff to discuss the situation. 

A serious problem arises with deferring a Council decision until August 15tl-i , in 
that the 'GPM' development program requires that a project be under construction 
by December 31, 1978 in order to qualify for the capital cost allcwances. A 
three week delay at this point would seriously jeopardize the project. 

These points were discussed subsequently with the Ccmmittee Chairman vdno recog- 
nized the time constraint and agreed to presenting the report directly to 
Council for a decision. 

On the first question, the Project Manager confirmed through disciissions with 
CMHC that it would be very difficult if not impossible to have funds catmitted 
in 1978 for development of either new co-ops or non-profit rental projects, as 
these programs are undergoing the review discussed in the Planning Department's 
report. The funds that are available for 1978 are to be used to fund projects 
which were cut off earlier in the year when the new programs were announced. 

On the second question, the graduated payment mortgage (GPM) does depend on an 
individual's ability to increase payments over the first ten years of the 
program. The attached table (produced by CMHC) shows how payments start out 
lower than they would normally, thereby allowing an individual with a lower income 
to qualify for a mortgage. During the ten years that the GPM is in effect, the 
payment escalates at 5 per cent per year until it reaches a point at year ten 
where it stays constant. 

This type of program is not new. The Provincial government's 'high inpact grant' 
(HIG) works on the same principle of reducing payments below normal in the early 
years and subsequently recovering the loan in later years. 

It is true that the program is dependent on continued inflation. However, it 
should be noted that without the assistance in the early years the individual's 
income would not qualify him for the mortgage in the first place. 
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The case before Council on Enclave 15 is somewhat different, in that the mort- 
gage would be advanced to the ccnpany that operates the rental project, rather 
than an individual; however, the principle is still the same. 

On the third question, the Acting Director of Planning still believes that the 
main issue is \i?hether we shoiald build housing under the GPM program or wait for 
beneficial changes to the CMHC Subsidy /Assistance Programs. In view of the 
fact that there does not appear to be a cash flow problan for Chaitplain Heights 
Development, he sees no compelling reason to reccranend that Council proceed 
with the lease of Enclave 15 at this time. 

However, following discussions with the Project JVIanager, and in view of Planning 's 
continuing concerns that this program will not attract non-market residents, 
The A/Director of Planning is prepared to concur with the recanmendations on the 
condition that a market enclave in Phase II is changed to a non-market designation. 
In the event that Council's income mix objective at 1/3 high, 1/3 middle and 
1/3 lew is met in the overall project (Phase I and II) , he would be prepared to 
consider changing the designation back to market at a later date. 

The Project Manager noted diiring the Conmittee meeting that he supports the request 
that Federal housing prograns be revised to provide greater assistance to low 
inccme people. At the same time, however, it is recognized that these changes 
have been under discussion for more than twelve months and there is still no 
firm carmitment as to when the new programs will be introduced. It is very likely 
that they will not be introduced before the beginning of the new year. The GPM 
program, on the other hand, is in place and available for lase in Chaitplain Heights. 
In addition, if the project proceeds before year end the City will benefit from 
$230,000 in Municipal Incentive Grants. 


SiJimary : 


1. The Director of Planning noted in the report on Changes to the National 
Housing Act that the proposed amendments would not benefit low incane 
families. 


2. The above noted report recamiended further review and consultation between 
the Federal Government, Provincial GovemnBnt and particularly the 
Municipalities before amendments were made - while this indeed appears 
necessary it will certainly add to the delay in introducing new programs. 

3. The Director of Planning in his canments on Enclave 15 states that Council 
should "wait for beneficial changes to the CMHC Si±isidy/Assistance Programs". 
The Project Manager is not confident that these changes When they are 
finally introduced will necessarily be viewed as beneficial - becavise of this, 
it is his reccDiiiendation to proceed with the program that is now in place 

and operational. 

4. The Director of Planning notes that there is not a cash flov/ problem in 
Chaitplain Heights and there is therefore no compelling reason to lease Enclave 
15. The cash flew situation has in fact nothing to do with the Project 
Manager's recotmendation to lease Enclave 15. The prime motivating factor 

is that this program will provide rental housing which is, in his opinion, 
required in the area and which will be priced in a range where those who 
cannot afford to buy houses in the city will be able to rent rather than 
having to move further out into the stjburban municipalities. 
Conclusion : 

The I'roject Manager concurs with designation of a Phase II enclave as non-market 
pending a review of the overall incane mix at sane later date. Because of the 
debate, the Project Manager contenplated dropping the issue, however, the Acting 
Director of Planning suggested that it be progressed. One of the reasons for 
the Planner's position is that their objection is a 'preference' and not 'enphatic'. 
The issue has been described by Planning as a 'grey area' and one v*dch should 
be presented to Council for a decision noting the Planning Department's concern. 


The Project Manager is therefore recatmending that the City advertise Enclave 
15 in order to establish whether there is in fact a demand for this type of 
hoiasing. Consistent with this the following recotmendations are presented: 


THAT Council authorize the Project Manager to take 
the necessary steps to lease Enclave 15 - Champlain 
Heights on the basis of a 99-year prepaid ground 
lease for a 115 unit strata- title housing developtient. 
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THAT the Project Manager report back to Coijncil 
when bids have been opened and analysed in order 
to obtain Council's authority to coiplete the lease. 

THAT if a transaction is ccnpleted as outlined in this 
report then an appropriate enclave in Phase II will be 
changed fran a market to a non-inarket designation. 


The Director of Finance comments as follows: 

On July 25, 1978 while considering a report on Enclave 17, Council approved 
my recommendation that marketing of additional enclaves be delayed until a 
review of marketing methods had been completed. However, as the Project Manager 
is proposing to tender Enclave 15 in accordance with normal tender procedures 
as outlined in the Supervisor of Properties report approved by Council July 11, 
1978, I would concur with the recommendations of the report." 


The City Manager notes that the Director of Planning now agrees with the Project 
Manager that the project can proceed, since another enclave will be designated 
as non-market to ensure income guidelines can be met. This also permits the 
City to benefit from the Municipal Incentive Grant program which will not continue 
beyond the end of 1978. 

Ihe City Manager RECOVIMENDS that the recanmendations of the Project Manager be 
approved. 


NOTE: 1. The original report frcm the Project Manager is attached for 
information . 

2. A graph showing the inpact of a graduated payment mortgage is 
also attached for information. 


FOR COUNCIL ACTJOM SJE P&Gi{S)W.2:. 
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MANAGER'S REPORT 

July 28, 1978 

TO: Vancouver City Council 


SUBJECT: Proposed Rezoning - 3090 Kingsway (Vancouver Auto Villas Motel Site) 
CLASSIFICATION: INFORr^TION 


The Director of Planning reports as follows: 

"On August 5th, 1977, a rezoning application for the above-noted site 
was received from Mr. David Sair, requesting a rezoning from RT-2 (northerly 
portion) and RS-1 (southerly portion) to CD-I Comprehensive Development 
District in order to permit redevelopment of the site with a 100 unit 
motel. The existing older development is approved as a tourist court. 

This rezoning application and three others affecting larger sites in the 
eastern Kingsway area were placed on 'hold' by Council on November 8th, 
1977 upon recommendation of the Standing Committee of Council on Planning 
and Development (October 20th, 1977). These applications have remained 
on 'hold' pending completion of the Kingsway Task Force Study. 

On July 25th, 1978, Council approved a recommendation from the Planning 
and Development Committee to begin preliminary processing of rezoning 
applications within the Kingsway Task Force study area. Council also 
requested a report regarding a letter from Mr. A.G. LaCroix on behalf of 
the owner of the property at 3090 Kingsway, requesting that Council 'remove 
the rezoning application'. (A copy of this letter is attached as Appendix A). 

Through discussion with staff on July 27th, 1978, Mr. Sair agreed to 
withdraw his rezoning application and a letter to this effect was received 
the same day. (Copy attached as Appendix B). 

It would therefore appear that no further action is required on this matter'.' 


The City Manager submits the foregoing report for the INFORMATION of Council. 


FOR COUNCIL ACTION SEE PA6E(S) ..M.?. 


Manager's Report, July 28, 1978 (BUILDING: A-4 - 1) 

BUILDING AND PLANNING MATTERS 


RECOMMENDATION 

1. 7110 Blenheim Street - Development Permit Application No. 81364 

The Director of Planning reports as follows: 

"Development Permit Application No. 81364 has been filed by 
Mr. D. L. Craik, to construct a bam, a manure storage shed and a 
shavings storage shed on this site. Mr. Craik also submitted a 
letter requesting permission to keep five (5) horses on. this site 
which is located in an RA-1 District. 

Section 10.18.2 of the Zoning and Development By-law states that 
the keeping or housing of horses is subject to the approval of 
City Council. 

Ihe Director of Planning approved Development Permit Application 
No. 81364 on July 17, 1978 thereby permitting: 

"the construction of a 29' X 40' two storey barn, a 12' X 12' 
manure storage shed, and a 12' X 12' shavings storage shed at 
the rear of the existing one family dwelling on this corner 
site, and the keeping of a maximum of five (5) horses on this 
site, subject to conditions, one being: 

1. Prior to the issuance of the Development Permit, 

(a) this application is to be referred to Council for 
approval for the keeping of a maximum of five (5) 
horses on this site." 


The Director of Planning recommends that the keeping of a 
maximum of five (5) horses on this site be approved." 

The City Manager RECOMMENDS the foregoing recommendation of 
the Director of Planning be approved. 


INFORMATION 

2. Hardship Information and Procedures 

On July 11, 1978, City Council instructed the Acting Director of 
Permits and Licenses to report on a Hardship applicant's efforts to 
improve his financial situation through re-training and the follow- 
up procedures of the department with respect to Council's decisions 
on nard&hip policies. 

The Acting Director of Permits and Licenses reports as follows: 

"If an application for consideration under the hardship policy 
shows that the applicant is undergoing a re-training programme 
and if the income is within or below that approved by Council 
in January of 1978, the Hardship Committee normally will recom- 
mend that enforcement action be withheld for a limited period 
of one year. Re-inspection is made and if the unit is still 
occupied, the applicant is advised that he has a right to file 
a further application. If the new application shows that the 
re-training programme has been completed and the applicant is 
now fully employed, the decision of the Hardship Committee is 
based on the guidelines adopted by Council. There are no easy 
means of determining if the re-training programme assisted the 
applicant, except through the financial statement. 


Cont'd. 
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Manager's Report, July 28, 1978 (BUILDING: A-4 - 2) 


Clause 2 Cont'd 

After a Hardship case has been dealt with by Council we notify 
the applicant of Council's decision and if the application has 
been refused, request that the building be restored to the use 
approved under the Zoning and Development By-law within 6 days. 
Re-inspection is made following the expiry date and if the unit 
is still occupied, normal enforcement procedures begin." 


The City Manager submits the report of the Acting Director of 
Permits and Licenses for Council's INFORMATION. 


RECOMMENDATION 

3. Proposed Rezoning: S/W Corner of East 5th Avenue and 
Cassiar Street 


The Director of Planning reports as follows: 

"An application has been received from Mr. N. Jones, Architect, 
to amend Zoning and Development By-Law No. 3575, whereby the 
property on the south side of East 5th Avenue, between Cassiar 
Street and the lane east of Rupert Street, Lot A, Block 7, 
N.W.Js, Section 38, T.H.S.L., would be rezoned from RT-2 Two- 
Family Dwelling District to CD-I Comprehensive Development 
District for the purpose of: 

'replacing existing deteriorating Senior Citizen's Duplex 
Housing with two apartment buildings and landscaped open ' 
areas. ' 


Site Description 

The site is presently developed as a portion of the Beulah Gardens Senior Citizens 
Development (see Appendix A). The rectanaular site of the current application 
comprises 53,819 square feet (4 999.949 m^) or 1.235 acres (.480 hectares) 
and is presently developed with 14 dwelling units (7 two-family dwellings) which 
were moved and placed on the site under a Building Permit issued in 1948. A 
single family dwelling unit on the westerly portion of the site adjoining the 
lane was approved by a Development Permit issued in 1967, permitting this 
development for use by a property caretaker. 


Background 

The rezoning application was submitted by Mr. N. Jones, on September 24, 1976. 
Although provincial funding for self-contained Senior Citizen's units has been 
effectively curtailed for Vancouver since December 29, 1976, subsequent discussions 
with the applicant indicated that private funding for the project would be sought 
should provincial finding not be reinstated in the near future. On June 16, 1977 
the applicant indicated that a revised proposal for personal care facilities was 
being contemplated as there appeared to be no funding forthcoming for Senior Citizen 
Housing developments. 

On February 22, 1978, a letter was sent to the applicant requesting that he 
please advise the Planning Department of his intentions with respect to his rezoning 
application, noting that if no action were taken by March 31, 1978, the rezoning 
file would be closed. The applicant was also advised that a proposal for personal 
care facilities would have to be considered under a new application because of the 
substantial amount of processing already undertaken on his rezoning application. 


Cont'd. 
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Manager's Report, July 28, 1978 (BUILDING: A-4 - 3) 


Clause 3 Cont'd 

No response was received to this letter and the applicant was telephoned on June 
2, 1978 prior to submission of a report to Council recommending closure of the 
file. At that time he indicated that the Beulah Gardens Senior Citizens Housing 
Society may pursue the rezoning and development through private funding with a 
mortgage insured by C.M.H.C. The applicant further indicated that he would 
contact the Planning Department early the following week of June 4 to further 
advise, however no response was received. A second letter was sent to the 
applicant on June 8, 1978 indicating that the prepared report to Council would 
be submitted were no response received by June 16, 1978. To date no response 
has been received. 

Possible closure of this file was brought to the attention of the Standing 
ConTilttee of Council on Planning and Development when they considered the monthly 
Status Report on rezoning applications on April 20, 1978 and again on June 15, 
1978. In view of the lack of response received from the applicant following 
letters and telephone calls, the rezoning file should be closed, and recon- 
sideration of the same proposal or a revised proposal should be undertaken 
in a new application. 

The Director of Planning recommends that Council endorse closing 
this file, and the applicant be so informed." 

The City Manager attaches for Council's information, a memo from 
the Acting Director of Planning on the subject (Appendix B) . 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Director of Planning be approved. 


4. Cedar Cottage N.I. P. Appropriation: Dishwasher for Cedar 
Cottage Neighbourhood House 

The Director of Planning reports as follows: 

"A major priority of the Cedar Cottage Neighbourhood Improvement 
Program is to upgrade the social facilities in the community. To 
achieve this goal the Cedar Cottage N.I. P. Committee has recommended 
the allocation of N.I. P. funds to undertake a project at the Cedar 
Cottage Neighbourhood House. This project can be siimmarized as follows: 

Cedar Cottage Neighbourhood House - Provision of Dishwasher 

Cedar Cottage Neighbourhood Services operates two programs which 
provide free meals as an integral part of the service. One provides 
breakfast for school children in conjunction with the out-of -school 
daycare program. The other program is a seniors adult daycare and 
provides a full course meal at noon. On this basis, between 20 to 
80 meals are served depending on the specific day. However, health 
regulations pertaining to kitchen requirements make the installation 
of a commercial dishwasher mandatory. Unfortunately, the cost of 
acquisition is prohibitive for the Neighbourhood Services Association 
and consequently they have requested financial assistance from the 
Cedar Cottage Neighbourhood Improvement Program. An explanatory 
letter and cost estimates are attached as Appendices I and II. 

The Director of Planning advises that the Cedar Cottage N.I. P. program 
is nearly completed and this report represents one of the last 
allocations. It is further noted that N.I. P. funds do not presently 
exist in accounts with the proper funding formula (i.e. 50% Federal, 
25% Provincial, 25% City) to undertake work of this nature. However, 
sufficient surplus funds are available in another NIP Account (Land- 
Non-Conforming use 894-9024) for transfer within the N.I. P. program. 


C.M.H.C. and the Provincial Government have been contacted regarding 
this project and concur with the dispersal of funds as recommended. 


Cont'd. 
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(BUILDING: A-4 - 4) 


Clause 4 Cont'd 


The Director of Planning recommends: 

THAT Council approve the transfer within the Cedar Cottage 
Neighbourhood Improvement Program of $4,500.00 for the provision 
of a commercial dishwasher at the Cedar Cottage Neighbourhood House 
from the surplus in Account #894/9024 ($13,200) . Costs would be 
shared as follows: 


The City Manager RECOMMENDS that the recommendation of the Director 
of Planning be approved. 


C.M.H.C. (50%) 
Province (25%) 
City (25%) 


$2,250 
$1,125 
$1,125 


$4,500. 


II 


FOR COUNCIL ACTION SEE PAGE(S) 



MANAGER'S REPORT, JULY 28, 197 8 


(CLAIMS: A5-1) 


LICENSES AND CLAIMS MATTERS 


RECOMMENDATION : 


1. 


Claim Number 18037 - Insurance Corporation 
of B.C. and James Sumpton 


The Director of Legal Services reports as follows: 

"This claim arises from an accident on November 29th, 
1977 and involves damage to a 1977 Cadillac automobile 
while it was parked in the 200 block Main Street. 

Our Waterworks Branch were disconnecting an old fire- 
line to 237-239 Main Street and in attempting to close 
the valve on the watermain the fitting blew out of the 
main. The water pressure caused gravel to be blown out 
of the excavation and stones in the gravel came down on 
several vehicles parked close to the excavation. This 
caused damage to the entire surface and glass area of 
the auto. Damage to the auto was appraised by a compe- 
tent insurance appraiser at $2,778.64. 

Our investigation indicates the damage to the auto 
should be paid by the City and in the circumstances I 
would request authorization to have cheques issued in 
the amount of $2,650.64 to I.C.B.C. and $128.00 to the 
owner, James Sumpton." 

The City Manager RECOMMENDS that the foregoing recommendation 
be approved. 



Board of Administration, December 11, 1970 
Clause 2 continued 

The first proposal for an overpass on Georgia Street was intended 
to link the Queen Elizabeth Theatre with a coliseum proposed for 
the site now owned by the C.B.C. and there was in fact a functional 
linkage. The 1966 C.B.C. proposal was not intended to have public 
access to the same extent as the present plan, and the functional 
reason for the linkage disappeared. The current C.B.C. proposal, 
however, does make provision for public involvement and the 
desirability of the overpass is once again apparent. The recently 
announced Federal building on Block 56 could, with advantage, 
be linked by a separate pedestrian route to the C.B.C. site 
(Block 57) thus extending the pedestrian network. 

The best course of action appears to be for the C.B.C. to be 
requested immediately to make provision for the abutment to an 
overpass in their plans and for negotiations on the provision 
of the overpass to be continued. 

Accordingly it is RECOMMENDED THAT the C.B.C. be requested to 
design their building and a plaza to incorporate an abutment 
for the overpass and that discussions on the need for and 
responsibility for the construction of the overpass should be 
continued by the Director of Planning for further report to 
Council. The discussions should also include a pedestrian 
connection between the C.B.C. site and the proposed Federal 
building site on Block 56." 

Your Board RECOMMENDS that the report of the Director of Planning be 
endorsed . 

(Copies of the exchange of letters between the Director of 
Planning and the Vice-President - Engineering, C.B.C. are 
circulated for the information of Council.) 


400 

(BUILDING - 2) 


3. The Demolition of a Gasoline Service Station 
and Construction of a New Gasoline Service 
Station with retail sales on the site at 2001 
and 2021 Kingsway 

The Director of Planning reports as follows: 

"Mr. G.D. Wylie, Architect, on behalf of McCan Franchises Ltd. 
and Home Oil Distributors Ltd. has filed Development Permit 
Applications No. 53798 and 53799 to demolish an existing Gasoline 
Service Station and older dwelling on the site to construct a 
new Gasoline Service Station with retailing facilities. 

A separate Development Permit Application has been filed to 
construct a separate building on this site to contain a Res- 
taurant and has been approved by the Technical Planning Board 
subject to certain conditions. The applicants have indicated 
that the site would be later subdivided into two separate pacels 
and the Restaurant and Gasoline Service Stations would share 
vehicular access. 

The majority of the site is located in a C-2 Commercial Dis- 
trict with the rear portion in an RS-1 One Family Dwelling 
District; the RS-1 portion being developed as landscaping and 
off-street parking facilities. 


cont ' d 
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MANAGER'S REPORT, July 28, 1978 (FIRE: A-6 - 1) 


FIRE AND TRAFFIC MATTERS 


CONSIDERATION 

1 . Use of Sound Truck - Glad Tidings Temple Parade 

The City Engineer reports as follows: 

"The Glad Tidings Temple of 3A56 Fraser Street have permission from the Chief 
Constable to hold their annual parade on Saturday, August 5, 1978 in the area 
east and west of Fraser Street between 17th and 23rd Avenues. 

The Temple is also asking Council for permission to use a sound truck in this 
small annual local area parade. Council has approved use of a sound truck in 
previous years and no complaints have been received concerning such use. 
There is no objection from an Engineering or Police standpoint for the use 
of a sound truck as requested. 

Approval of sound truck use is a matter of Council policy under Section 81(A) 
of the Street and Traffic By-law and accordingly, this request is referred to 
Council for their consideration. 

The City Engineer submits the foregoing report for consideration." 

The City Manager submits the above report of the City Engineer for Council's 
CONSIDERATION. 


FOR COUNCIL ACTION SEE PAGE(S) .M.l 


MANAGER'S REPORT, JULY 28, 19 78 


(FINANCE: A7-1) 


FINANCE MATTERS 


RECOMMENDATION: 


1. Building Maintenance and Janitorial Services 
Vancouver Police Department 


The Chief Constable and the City Architect report as follows: 

"In 1977 the Police Department Initiated a study to determine the 
optimum method of providing maintenance and janitorial services for the 
various facilities In which they operate. The study arose from the major 
renovation and expansion program which Is now nearlng completion, which 
has resulted In a dramatic change In the use of space. Increased the 
sophistication of mechanical equipment, and Changed Wall and floor 
surfacing, all of which has had an effect on the type of service, the num- 
ber of staff and the type of equipment required. This study included the use 
of contract cleaning firms, expansion of the present Police Department 
Maintenance Branch, or having the Construction and Maintenance Division 
assume the responsibility for providing the service. 

On the basis of ensuring a good consistent level of service 
at least cost, the assumption of the work by Construction and Maintenance 
has been assessed as the most acceptable of the alternatives considered. 
This also has the added advantage that the Police will be relieved of this 
unrelated responsibility, whereas the expansion of the work and work force 
for the Construction and Maintenance Division would provide a broader 
work force which should allow for more efficient staff utilization, 
especially In times of holiday and sick leave. 

The present Police Maintenance staff provide full janitorial and 
maintenance service for the Public Safety Building, Jail Annex, Oakrldge 
and 475 Main Street - a total of approximately 150,000 sq. ft. of building. 
They also provide janitorial service for the City Analyst In the 
Coroner's Building and emergency maintenance for the Police Garage and 
Dog Squad buildings . 

The new wing to the Public Safety Building represents an Increase 
of approximately 47,000 sq ft. of floor space that requires regular 
janitorial service and approximately 53,000 sq. ft. of garage space that 
requires periodic cleaning. 

To provide the necessary custodial services to the additional 
space, the Police Building Service Supervisor had assessed the need for 
an additional 14 Building Service Workers which represented a salary 
Increase, Including fringe benefits, of $178,098. The Construction 
and Maintenance Division are proposing a more specialized service that 
requires 7 additional janitorial staff, and one additional clerk- typist , 
together with certain reclassifications of existing positions for a total 
comparable salary Increase of $84,418. 

Because of the security function of the Police and because of the 
continuous use of the offices on a 7 day a week basis, It Is not an 
appropriate building In which to provide janitorial services by Contract. 
There Is also a very deflnate advantage of flexible utilization of staff 
If they are City rather than Contract. For cost comparisons, however, 
rough estimates have been received from two union Contract Cleaners, 
the lowest of which Is approximately $78,000. This is for janitorial 
work only; therefore, we estimate an additional $8,000 Is required for 
the salary to provide the necessary ongoing maintenance service for 
emergency repairs to plumbing, hardware, flooring, vandalism, and 
furniture moving, etc. This gives a total Increase of $86,000 for 
the year to which the Construction and Maintenance estimate compares 
f avourab ly . 


/2 


MANAGER'S REPORT, JULY 28, 1978 (FINANCE: A7-2) 

Clause #1 continued: 


Attached to this report are Appendices A and 'B detailing 
the breakdown of proposed staffing and required operational budget. 

It should be noted that when Council approved the formation of 
the Construction and Maintenance Division on August 24, 1971, the 
decision was based on a Management Consultants report which was submitted 
to Council at that time. Two of the recommendations were: 

" (v) The maintenance of Police buildings , Museum buildings , 

Fire Halls and the Queen Elizabeth Theatre should be 
more closely linked with the talents and resources 
available through this Division. 

(xiv) We cannot emphasize too strongly the need for preventive 
maintenance — periodic inspection of all buildings, 
whether owned or leased should be conducted by this 
Division and appropriate reports should be submitted to 
the Division Head." 

This transfer of responsibility for Police buildings, together 
with the previously approved re-organization at the Queen Elizabeth 
Theatre, are both in the spirit of the Management Consultants report 
previously submitted to Council. 

A further non-recurring expenditure of approximately $10,000 is 
required for furniture, equipment, office alterations, telephones, etc. 
in the Construction and Maintenance Division to accommodate staff 
changes resulting from this transfer of responsibility. 

The Director of Finance reports that sufficient funds were set 
aside in the 1978 Contingency Reserve in anticipation of these additional 
costs related to the Police Department facilities expansion. 

The Chief Constable and the City Architect RECOMMEND that: 

A. The responsibility and the staff for providing janitorial 
and maintenance services for the Vancouver Police 
Department premises be transferred from the Police 
Department to the Construction and Maintenance Division 
of the Permits & Licenses Department. 

B. The staff organization and operating budgets as proposed 

in the attached appendices be approved, and that additional 

annual operating funds of $221,609, based on 1978 rates, 

be approved, that the estimated 1978 amount of $93,076 

(42% of the annual operating cost) be provided from 

Contingency Reserve, and that the new positions and any 

existing positions affected by this re-organization be 

subject to classification by the Personnel Services Department. 

C. Office alterations and the purchase of furniture and 
equipment be authorized for the Construction and Maintenance 
Division and that the necessary funding of $10,000 be 
provided from Contingency Reserve. 

A copy of this report has been sent to the V.M.R.E.U. 

The City Manager RECOMMENDS the foregoing recommendations of the Chief 
Constable and the Cltv Architect be approved. 


FOR COUNCIL ACTION SEE PAGE(S) Jp.fi.I 
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MANAGER'S REPORT, JULY 28, 1978 (PROPERTIES: A9 - 1) 


PROPERTY MATTERS 

RECOMMENDATION 

1 . First Christian Reformed church - Parking Lot 

The Medical Health Officer reports as follows: 

"The First Christian Reformed Church, through their building 
committee representative, Mr. C. Pel, asked the Health Department 
in April 1976 to share in the cost of repairing and repaying their 
parking lot, which has been used for many years by staff and 
public at East Health Unit. 

The Health Unit - located next to the Church on Victoria Drive - 
at present has only fourteen car spaces in the Unit compound for 
69 staff members, forty of whom are on car allowance. The staff 
and public are using the adjacent church parking lot, approx. 
16-20 cars daily. 

The planned expansion and renovation of East Unit will create a 
greater need for parking. The required parking space by law will 
be for 21 cars. This space can only be provided by paving the 
lawn area in front of the building and developing a small 
triangular area in the rear. 

The church building committee is requesting $4,000.00 as a share 
of the cost of repairing and repaying their lot and are willing 
to let the Department use part of their parking lot for an annual - 
rent of $500.00. 

The Assistant City Engineer (Streets), at our request, inspected 
the lot in August 1976 and recommended that the cost sharing of 
the resurface work be based on the average number of our vehicles 
using the lot daily against the total number of parking spaces 
available. The use of the parking lot by staff and public 
increased since that time. The planned renovations of the Health 
Unit and new programs will also increase the need for additional 
parking. 

The Supervisor of Properties has approached the Church, and both 
the Church and the Health Department have agreed to an Easement 
and license Agreement for the parking lot, on the following 
conditions: 

(i) The parking lot is to only be used by the Health 
Department from 8:00 a.m. to 6:00 p.m., Monday to 
Friday inclusive. 

(ii) When the Health Unit is expanded, it may be necessary 
to park more cars on the lot. The rental is to be 
reviewed at that time. 

(iii) The Easement and License Agreement to be subject to a 
rent review every two and one-half years by agreement 
between the parties or arbitration. 

(iv) The Easement and License Agreement be subject to two 
months' notice of termination given by either party. 

(v) The Easement and License Agreement to be to the satis- 
faction of the Director of Legal Services. 


cont ' d 
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MANAGER'S REPORT, JULY 28, 1978 (PROPERTIES: A9 - 2 ) 

Clause No. 1 continued: 


Your Medical Health Officer recommends that: 

(a) The sum of $4,000.00 be made available to the First 
Christian Reformed Church for the repair and repaying 
of their parking lot from the contingency reserve fund. 

(b) The City enter into an Easement and License Agreement 
with the First Christian Reformed Church for the use 
of its parking lot on the foregoing bases. 

(c) The amount of $500.00 for rent be paid annually to the 
First Christian Reformed Church for the use of their 
parking lot, this amount to be included in the 1978 
operating budget." - 

The City Manager recommends that the RECOMMENDATION of the Medical 
Health Officer be approved. 


2 . Cancellation of Lease - Portion of 1st Avenue under the 
Grandview Viaduct East of Vernon Drive 


The Supervisor of Properties reports as follows: 

"A portion of 1st Avenue under the Grandview Viaduct 
east of Vernon Drive and abutting Parcel A, Block 68, 
D.L. 264A, is leased to R.E. Porter Ltd. for parking 
and outside storage. This lease is for a term of 
ten years commencing January 1, 1977 at a rental 
of $600.00 per month. 

The rental for this property subsequently fell into 
arrears and on October 27, 1977, notice was received 
that a Receiver-Manager had been appointed for 
R.E. Porter Ltd. For the following eight months the 
Receiver-Manager made the current rental payments 
as guaranteed but on July 7, 1978 he advised that he 
would no longer accept resonsibility of this lease. 
The account is $3,000.00 in arrears plus interest. 

Under the terms of the lease, provision is made for 
termination for non-payment of rent and also in the 
event of an appointment of a Receiver-Manager. 

It is therefore recommended that the lease of the 
portion of 1st Avenue under the Grandview Viaduct 
east of Vernon Drive and abutting Parcel A, Block 68, 
D.L. 264A be terminated and that the Director of 
Legal Services be authorized to take whatever action 
necessary to recover the outstanding rents." 

The City Manager RECOMMENDS that the foregoing recomendation 
of the Supervisor of Properties be approved. 


FOR COUNCIL ACTION SEE PAGE(S) ..fo^.Z 


Manager's Report 

July 28th. 1978 

TO: Vancouver City Council 

SUBJECT: Gordon Import Autos Limited - 3695 West 10th Avenue 
CLASSIFICATION: INFORMATION 


The Director of Planning reports as follows: 

"City Council will recall dealing with a delegation from Mr. I.R. Gordon 
of Gordon Import Autos Limited on June 27th, 1978. The Manager's 
report dated June 25th, 1978 referred. Mr. Gordon appeared before 
Council regarding his request to use the site at 3655 West 10th Avenue 
as a parking area in conjunction with his adjoining car sales business. 
After hearing Mr. Gordon, Council RESOLVED 'That the Director of Plan- 
ning be requested to give favourable consideration to approval of the 
Development Permit Application from Gordon Import Autos Limited to use 
an adjoining site to the present car sales business for off-street park- 
ing purposes. 

LEGAL IMPLICATIONS 

The Director of Legal Services advises that at law, I have no authority 
to reconsider a specific Development Permit Application which was not 
only refused by me, but was, on appeal, also refused by the Board of 
Variance. A reconsideration would nullify the function of the Board of 
Variance. I can, however, always receive and process any new application. 
However, circumstances surrounding the new application must differ in a 
material way from the previous application with respect to the grounds of 
refusal, otherwise any change of decisions by me would, in effect, be an 
overruling of the Board of Variance. In this case, there would have to 
be some change in the environment or, at the very least, a withdrawal of 
the objections before I could consider approval. 

BACKGROUND 

The site is zoned RS-1 One-Family Dwelling District and presently is 
occupied by a one-family dwelling in good condition. 

Council, on March 14th, 1978, refused an application filed by Mr. Gordon 
to rezone the site from RS-1 to C-2 Commercial District. The purpose of 
the rezoning request was to use the site as a parking area as is now 
proposed. The Director of Planning noted in the report dealing with the 
rezoning application that he would not be prepared to recomnend approval 
of the extension of the car dealership onto the adjacent single-family 
site. It was also pointed out to Council that the existing RS-1 zoning 
permits the Director of Planning to consider this site for parking pur- 
poses as a conditional use under a Development Permit Application. How- 
ever, the Director of Planning pointed out that approval of such an 
application would not be granted for the same reasons given in recommend- 
ing that the rezoning be not approved. Nevertheless, after Council's 
refusal, Mr. Gordon filed a Development Permit Application No. 80463 to 
use the site for the parking area in conjunction with the car sales 
business. The Director of Planning, on May 8th, 1978, refused the appli- 
cation for the following reasons: 

'It is an unsuitable form of development at this location as it 
extends commercial development into the residential district, 
with particular regard to the objections received from neigh- 
bouring property owners.' 

During the processing of the Development Permit Application, two letters 
of objections were received from the adjacent property owners. 

Mr. Gordon appealed the decision of the Director of Planning through the 
Board of Variance. The Board of Variance heard the appeal , were advised 
of the history of the application. After listening to Mr. Gordon's sub- 
mission, the Board of Variance upheld the decision of the Director of 
Planning. 
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Mr. Gordon's request to use the site for a parking area has received 
considerable consideration and has gone through all the due processes 
provided for by the Vancouver City Charter including City Council's 
consideration of the rezoning application, the Director of Planning 's 
consideration regarding the Development Permit Application and the due 
consideration of the Board of Variance. It should be noted at this 
point, that the Vancouver Charter does not provide for an appeal to the 
decisions of the Board of Variance. 

The Chairman of the Board of Variance has submitted a letter dated July 
17th, 1978 which states: 

'The Board of Variance at its meeting of July 12th, 1978, was 
informed of the situation relating to Gordon Import Autos 
Limited, 3695 West 10th Avenue. 

The Board dealt with an appeal relating to the property at 
3655 West 10th Avenue on May 31st, 1978 for a proposed park- 
ing lot and refused to relax the By-law. The Board respect- 
fully reminds Council that the Vancouver Charter states and 
we quote: appeal shall lie from a decision of the Board. 

We sincerely trust that our decision will be recognized as 
final. ' 

CONCLUSION 

Legally, I cannot reconsider the same application. The applicant may, 
however, reapply under a new application and if sufficient material 
information were submitted to show a change in circumstances surroun- 
ding the previous refusal, I could give the matter fresh consideration." 


The City Manager submits the foregoing report for the INFORMATION of Council. In 
view of the concerns of the Board of Variance, the City Manager does not recommend 
any further Council action. 


FOR COUNCIL ACTION SEE PAGE{S) M^-. 


MANAGER'S REPORT 


DATE 


July 2 8,1978 


TO: 


Vancouver City Council 


SUBJECT : 


Harbour Park (Summary Report) 


CLASSIFICATION: CONS IDEI^TION AND RECOMMENDATION 

The Director of Planning, under date of July 29, 1978, has submirtn 
a report on the above subject. In summary, he states: 

INTRODUCTION 

On May 30, 1978, after hearing delegations from two groups 
proposing to use the Harbour Park site and after considering 
a report of the Director of Planning, Council resolved: 

'THAT the Director of Planning in conjunction with the 
City Engineer and the Director of Finance, report on the 
costs, benefits, financial implications, and economic 
viability of each of the alternative development concepts.' 


The purpose of this report is to respond to the above Council 
resolution with a comparative evaluation of the alternative 
development concepts for the Harbour Park site. During the 
past few weeks there have been several developments relating tr< 
two of the proposals for the site. Further investigations and 
negotiations are occurring. Consequently, while this report 
contains recommendations for the next steps to be taken, it snc 
be viewed as a progress peport. 

ANALYSIS 

The analysis in the attached report' incl udes the following sections; 

The Range of Options 

The City's Objectives 

The Proposed Concepts 

Marina Considerations 

Financial Benefit/Cost 

Urban Design Considerations 

Traffic and Transportation Considerations 

Public/Private Quality and Social Benefit 

Locational Alternatives 

Procedural Alternatives 

There are also departmental comments and a summary together with the 
Conclusions and Recommendations. 

THE RANGE OF O PTIONS 

There are essentially five basic options presently under con- 
sideration. These are: 

!• A British Columbia Forest Centre combined with a park 
development and a marxna, with related commercial and 
restaurant facilities. 

2. A Native Indian Development Village which contains relates? 
commercial and restaurant facxlxtxes, combined with a park 
development ; and a marina. 

3. A combined B.C. Forest Centre and Native Indian Development 
Village combined with a park development and a marina. 

4- A permanent park on the site combined with a marina. 

5. A limited improvement development with minimal expenditure 
on the existing grassy, area and an interim improvement to 
the existing marina. 


PURPOSE 
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Each of the above options carries a set of benefits and costs. 
The range of options can also be further expanded if al tcrna*- iv; 
land and water use combinations are taken into account. For 
instance, it is not essential to include a marina in any of ^ • 
above options. 


CONCLUSIONS AND RECOMMENDATIONS 


'I'u'O excellent proposals have been made for the development <>- 
Lhe h'arbour Park site. There are some conunon facilities in 
each proposal and an ideal situation could well be to have 
the site jointly developed by both the B.C. Forest Foundatior. • 
the Native Indian Development Village Society. Either one, r 
the two combined, could contribute to the sense of an "entra.v 
to Stanley Park" . 

City staff are not in complete agreement on which, if any, o'" 
the presently proposed options for the land area of the site - 
acceptable. There is a greater degree of agreement on the 
appropriateness of a marina on the water area. However, the: 
implementation of development on the water area prior to makir: 
the more important decision on the use of the land area, 
cannot be recommended. 


Public opinion on the current options has not been deterrainec 
The two Native Indian Societies have indicated their willingr e'.^ .s 
and interest in participating in public presentations and 
discussions. Decisions have been made by three previous Councj.js, 
based upon approved development concepts, and the site has been 
rezoned on each occasion. Public opinion has been a major 
factor in forestalling the implementation of each approved 
concept. A further rezoning of the Harbour Park site will 
be a prerequisite should any permanent development option be 
selected. 


The City finds itself in the difficult position of choosing between 
two interesting opportunities. The solution may be to encourage 
the two groups to combine their resources for a joint develop:^ •■. ^ . 
A decision for either the Native Indian Development Village S.'-..v..-y 
or the B.C.Forest Foundation will mean that one of these two - -s 
will need to find an alternative location. Several alternative 
are known to exist for each organization. There is, however, no 
certainty as to the availability or acceptability of these alter 
natives in either case. 

In view of the many uncertainties associated with the propose ' 
for the Harbour Park site, it would seem appropriate to defer 
final decisions at this time. Additional information on sucl" 
matters as joint development, capital funding prospects, site 
alternatives and public opinion will assist the City in reachin - 
a good decision. 

City Council's resolution of May 30 requested a report on "tb<.-' 
costs, benefits, financial implications, and economic viabili*-'' 
of each of the alternative development concepts".. The analysi 
prepared by City staff indicates that there is little dif- 
ference between the Native Indian concept and the Forest Foun.-'-a- 
tion concept in any financial context. Such differences, as th.: rv; 
are tend to be in the area of social consequences and interest, 
and, in this context the proposal by the two Nativ" Indian Soc Lr - ,.3 
appearf, to have greater appeal. 

The Directors of Planning and Social Planning believe there ic 
"Sufficient merit in investigating the possibility of tha Harbcu" 
Park site accommodating both (major) institutional developments 
to warrant further examination of this option. 
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It ii3 tliorcforc Rcconixr.ondcd that: 

1. The Director of Planning, in association with the 
Chairrp.an of the Standing Coiruni ttee on Planning and 

Do vc loprp.en t , make arrangements for a full presentation 
and public discussion at a Public Meeting (3) on the 
proposals for the Harbour Park site, such meeting (3) to 
be held in September if possible. 

2. That the Native Indian Societies and the B.C. Forest 
Foundation be formally requested to discuss the poss- 
ibility of having the tv/o developments on the Harbour 
Park site and that City staff participate in these 
discussions and report back. 

3. That City staff be instructed to report back on the 
necessary measures leading to the construction of a 
small carina (+ 200 boats), seawall improvements, and 

a public walkway along the water's edge, such report to 
take account of negotiations with the National Harbours 
Board, Harbour Ferries Ltd. , and the appropriate Federal 
agencies, regarding dredging and seawall construction 
funding. " 

The City Manager submits the analysis of the various options fc. 
Council's CONSIDERATION. 

Council cannot be guided by advice from its officials, since the^ 
are far from united in their opinions. 

A) The City Manager RECOMMENDS approval of recommendation (3) , 
dealing with the marina and seawall. 

Then the City Manager suggests that Council proceed as follows: 

B) Council should CONSIDER recommendation (2) , dealing with a 
combined use of the site. 

Representatives of both parties are not at all sure this i.-^ 
feasible, nor are some officials. The Forest Centre reprc. . ' 
tives indicate they would not be interested in discussing j, 'i 
use unless the City first determines this is possible. 

C) Council should CONSIDER whether it has enough information n^v. to 
decide between the options, or whether Council wishes to hc!i 
first a public meeting as recommended in recommendation (I"' 

D) IF deciding in favour of a public meeting. Council should 
CONSIDER which options should be carried forward to the mef"^''--/. 

E) IF Council intends to make a decision now. Council should 
specify the choice of development and give the party or par+i- '- 
an option on the lease of the property for a finite period 
(say, one year) and subject to conditions to be drawn up h\ 

the City Manager. 


FOR COUNCIL ACTION SEE PAGE(S) ..t?!^..* 4^ 
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Board of Administration, December 11, 1970 .... (BUILDING - 3) 

Clause 3 continued 

The Technical Planning Board and the Town Planning Commission 
recommend that Development Permit Application No. 53798 be 
approved in accordance with the submitted application such 
plans and information forming part thereof including the letter 
dated October 19, 1970, from Home Oil Distributors thereby 
permitting the demolition of the existing Gasoline Service 
Station and dwelling and the construction of a new Gasoline 
Service Station with retailing facilities on the site subject 
to the following conditions: 

A. Prior to the issuance of the development permit: 

(1) confirmation is to be submitted in writing to the 
satisfaction of the Director of Planning with respect 
to the proposed retailing in the gasoline service 
station building; 

(2) revised drawings are to be first submitted to the 
satisfaction of the Director of Planning indicating: 

(i) details of all the landscaping and treatment of 
the open portions of the site; 

(ii) details of the off-street parking and loading 
and unloading facilities including dimensions, 
surfacing, curbing, and screening; 

(iii) not more than one vehicular access to the pro- 
perty from the City lane - this access to be used 
exclusively for off-street loading and unloading 
facilities. The provision of garbage facilities 
- these facilities being provided in the C-2 
portion of the site only; 

(iv) details of the roof treatment of the buildings 
including any equipment to be placed thereon 
and its effective screening; 

(3) vehicular crossings to the site to be first approved 
to the satisfaction of the City Engineer; 

B. The off-street parking and loading and unloading facilities 
are to be provided including surfacing, curbing and scre- 
ening in accordance with the approved drawings and the 
requirements of Sections 12 and 13 of the Zoning and 
Development By-law within 60 days from the date of any use 
or occupancy of the proposed development and thereafter to 
be permanently maintained. 

C. All landscaping and treatment of the open portions of the 
site other than the off-street parking and loading facili- 
ties referred to in the preceding condition shall be com- 
pleted in accordance with the approved drawings within 6 
months from the date of any use or occupancy of the proposed 
development and thereafter to be permanently maintained. 

D. The development is to be carried out and maintained in 
accordance with the requirements of Section 11(10) of the 
Zoning and Development By-law." 

Your Board RECOMMENDS that Development Permit Application Number 
53798 be APPROVED in accordance with the recommendations of the 
Technical Planning Board and the Town Planning Commission. 


July 19, 1978 

TO: Vancouver City Council 

SUBJECT: 1462 East 1st Avenue - Development Permit 
Application No. 80819 

CLASSIFICATION: CONSIDERATION 



The Director of Planning reports as follows: 

" Mr. C.I. Ardier filed Development Permit Application No. 80819 on 
i^il 27, 1978, requesting permission to use the existing building for 
personal care and specialized residential care for 14 residents. 

Location : The site is located on the south side of 1st Avenue, 
between McLean and Wbodland Drives and is situated in the RM-3 
Multiple Dwelling District. 

History : The building on this site has been authorized by Development 
Permits since 1966 as a personal care home for 14 persons with Mrs. 
Lillian Carter being the current owner and operator of the home. 

Because of the anallness of the site and the then Technical Planning 
Board's refusal of Jts. Carter's original application in 1966, the 
matter was referred to City Council for consideration. On June 3, 
1966, City Council resolved that "permission requested should be 
granted provided the pennission is limited to the present owners of 
the property only" , noting that the personal care home is already in 
operation at the premises and that Mrs. Lillian Carter has had 
experience in providing personal care. 

In 1968, Mrs. L. Carter was advised fcjy the Planning Department that 
ai^ applicati<»i to continue to use the building for personal care 
other than for the owners as existing in 1966, i.e. Mrs. L. Carter 
would require submission of a report to City Cbuncil. 

Notification : A notification of 30 neighbouring property owners was 
carried out. T\to objection letters were received. There were no 
replies in support of the plication. Ihe reasons of objections may 
be sumnarized as: 

1. Persons under personal care may not actively contribute to the 
development of the area, 

2. Depreciation of property values. 

3. Biat residents of the area may encounter social and/or inter- 
personal difficulties between themselves and the residents of the 
home. 

4. Difficulty in obtaining restitution resulting from property 
daniage/perscwial injury caused by the residents of the home. 

5. Disruption of the area's normal living pattern due to the intro- 
duction of "unstable elements". 

6. Baor locatic»i due to traffic and noise. 

Area Planner and Social Planner : The Area Planner and the Social 
Planner have recommended c^iproval of this plication. 


In addition to the plans, Mr. C.I. Archer submitted a letter 
and programme dated May 11, 1978 explaining the proposed use 
(please refer to Appendices 'A' and '3'. 


Cont'd . . 


The Director of Planning considered the application on July 17, 1978 
and reoOTmends that: 

Before making a final decision, the matter is to be first 
referred to City Cbuncil for consideration, it being noted that 
the Director of Planning is prepared to approve this Development 
Permit Application, in accordance with the suhxnitted application, 
such plans and information forming a part thereof, including the 
applicant's letter and programme submission of May 11, 1978, 
thereby permitting the alteration and use of the existing 
building on this site as a personal care and specialized 
residential care home for a maxijmum of 14 persons for a period of 
time expiring December 31, 1979, and subject to the following 
conditions: 

1 . Guests receiving personal care are to be restricted to the 
use of the main and second floors only. 

2. The basement is not to be used or occupied at any time. 

3. The building is to comply with all City and Provincial 
By-Laws . " 

The City Manager submits the report of the Director of Planning for 
Council's CONSIDERATION. 


FOR COUNCIL AQION SEE PAGE{S) ,bl^... 
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MANAGER'S REPORT 


Date : 


July 31, 1978 


TO: 


Vancouver rity Council 


SUBJECT : 


Goals and Objectives - 

Office of Economic Development 


CLASSIFICATION: RECOMMENDATION 


The Director of Finance and the Manager of Economic Development 
report as follows: 


"At an informal Council Meeting on July 31st, 1978, the Manager of 
the Office of Economic Development provided a general review of the 
operations of the Division and a review of Vancouver's Economic problems 
and prospects. 

Included in the presentation were the Goal and Objectives of the 
Division which were discussed in a general manner. 

The Director of Finance and the Manager of Economic Development 
submit the following Goal and Objectives for the approval of City Council: 


To be a catalyst in the creation of an industrial/commercial/public 
environment such that the business sector is strongly encouraged to under- 
take projects that will provide a healthy balance both in employment 
opportunities and in the City's tax base. 


Objectives 

1. Assist and advise other City departments and City Council with regard 
to economic development matters through activities such as: 


- participating in the preparation of pertinent reports, 
by-laws and regulations, 

- improving the dialogue with the business community and 
other appropriate organizations, and 

- monitoring the City's economic health and advising the 
City on programs to remove or reduce those barriers to 
economic development that lie within its purview. 


2. Encourage and assist the Vancouver business community and attract new 
enterprises to the City through activities such as: 


- when appropriate, facilitating communications between 
the business corrmunity and the City. 

- expediting solutions to the problems that individual 
businessmen may have with regard to the City's by-laws, 
regulations and procedures, and by recommending changes 
in City by-laws, regulations and procedures, etc. when 
it appears that such changes will benefit the Vancouver 
economy. 

- promoting the development of industrial parks using 
innovative approaches to land use and building design 
on developable or (redevelopable) private and public 
industrial ly- zones lands. 


GOAL & OBJECTIVES 


Goal 
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- providing information bank for use by the business 
community containing information such as: 

. an up-to-date inventory of available industrial land 

and buildings 
. government and industry assistance programs 
. appropriate government and business contacts, 

- initiating promotional programs aimed at encouraging 
entrepreneurs to establish or expand enterprises in 
Vancouver, 

- making timely representations on behalf of the business 
community when City reports relating to economic develop- 
ment matters are being prepared, 

3, Encourage governments, companies and agencies to optimize Vancouver's 
economic assets through activities such as: 

- providing general economic advice, 

- encouraging the redevelopment of developed, private, 
industrial properties, 

- promoting the long-term development of more industries 
that will support Vancouver's harbour and its relationship 
with the Pacific Rim, 

- encouraging the development of labour intensive manufacturing 
of high value/low weight products, 

- encouraging whenever feasible the development and use of 
multi-level industrial buildings and other innovative 
approaches to maximizing the use of industrial land, 

- initiating preliminary feasibility studies or project 
outlines and developing a portfolio of opportunities, 

- assisting the Vancouver Economic Advisory Board, 

- assisting the GVRD in its endeavour to improve the Region's 
"state of readiness" for industrial development," 


The City Manager RECOMMENDS approval of the goal and objectives 
of the office of Economic Development, as set forth above. 


FOR COUNCIL ACTION SEE PAGE(S) 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


JULY 18, 1978 


A special meeting of the Standing Committee of Council on 
Planning and Development was held in the No. 3 Committee Room, 
Third Floor, City Hall, on Tuesday, July 18, 1978 at approximately 
3:15 p.m. 


PRESENT 


Alderman Harcourt, Chairman 
Alderman Brown 
Alderman Kennedy 
Alderman puil 


ABSENT 


Alderman Gibson 


CLERK TO THE 
COMMITTEE 


Bowie 


RECOMMENDATION 


1 . Views from Bridges 

This item was deferred by the Committee from its meeting 
on July 13, 1978. 

The Committee had for consideration a Manager's Report 
dated July 5, 1978 (copy circulated) in which the Director of 
Planning suggests guidelines to be followed for any structure 
flanking the southern halves of Granville and Burrard Bridges 

n order to preserve views of Howe Sound, English Bay, the 
..orth Shore mountains and the Cityscape as seen from these bridges. 

Appearing before the Committee on this item were Mr. D. 
Hickley and Mr. L. Coo of the Planning Department. Mr. Coo 
presented a slide show which illustrated the "moving through" 
visual experience to pedestrians, motorists and bus passengers 
when crossing the Granville Bridge. 

Two and four storey building outlines were superimposed 
over slides to show what effect this would have on the panoramic 
view now enjoyed by people when crossing the bridge. It illus- 
trated that the presence of buildings in this location, whatever 
the height would destroy the feeling of total openness that 
one gets when emerging from an enclosed street out onto the 
bridge . 

The architectural consultants for the False creek area felt 
that if the proposed buildings in Area lOB were to rise above the 
level of the bridge, this could benefit by the creation of a 
"gateway" to improve the impact of the view corridor through 
"framing". The Planning Department, however, feel that a "gateway" 
concept at this location would neither improve the existing views 
nor enhance the visual experience. 
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Report to Council 

Standing Committee of Council 

on Planning and Development 

July 18, 1978 (I_2) 

Clause No. 1 continued : 

The Director of Planning submitted the following guidelines 
for the proposed Area lOB building flanking Granville Bridge: 

(i) In the interest of maintaining the panoramic views of 
the North Shore mountains, the Cityscape, Howe Sound 
and English Bay, as seen from the southern approach of 
Granville Bridge, no part of the building should rise 
above the bridge deck level. 

(ii) The roof deck of the building could be at bridge deck 
level and could adjoin the bridge. Such roof deck 
should be accessible to the public, and should be 
designed to provide opportunities for sitting, standing 
and enjoying the view. However, landscape features, 
including planting, should be kept to a minimum and 
should be small scale. 

(iii) Special attention should be given to the design and 

treatment of the roof deck to minimize its visual impact 
from the bridge . 

(iv) Any such proposal should also be in conformity with 
design and other criteria set out in the False Creek 
Official Development Plan. 

Because of the proximity of Burrard Bridge to Granville 
Bridge, and because the views obtainable from both are similar, 
the guidelines for the proposed lOB building are felt to be 
also applicable to Burrard Bridge. 

The recommendations of the Director of Planning are as 
follows : 

a) THAT no building adjacent to the south end of Granville 
Bridge be permitted above bridge deck level. 

b) THAT the "Guidelines for the proposed lOB building 
flanking Granville Bridge" stated on page 11 of the 
attached Manager's report be approved. 

c) THAT a visual analysis be required, with the submission 
of development permit applications, illustrating the 
impact on existing views from Granville and Burrard 
Bridges, for any buildings that are proposed to rise 
above the level of the nearest bridge deck, within the 
area illustrated on Fig. 11 of the Manager's report 
dated July 5, 1978 for the consideration of the Develop- 
ment Permit Board. In the event that a substantial 
difference of opinion arises between the applicant and 
the Development Permit Board from approvals given by 
Council in adopted Area Development Plans, the matter 
may be referred to Council for consideration. 

d) THAT pending the adoption of the City-wide view policies 
and guidelines, a similar view impact analysis be re- 
quired for development permit applications for high 
buildings around other bridges within the City. 


cont 'd 
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Report to Council 

Standing Committee of Council 

on Planning and Development 

July 18, 1978 (1-3) 

Clause No. 1 continued : 

Mr. Sutcliffe reviewed for the Committee the False Creek 
Development Group's concerns related to the Director of Planning 's 
recommendations. He referred to his comments in the Manager's 
Report that Western Outboard, Daon and Rhone & Iredale have 
withdrawn their proposal that the building on the relocated 
Western Outboard Ltd. property extend above the bridge level. 

In view of this and in order to continue with the develop- 
ment of Phase 2, Mr. Sutcliffe suggested that the Director of 
Planning 's recommendations should be rephrased to apply only 
to the proposed commercial buildings at either end of and 
flanking the Granville St. Bridge and submitted thr following 
alternative recommendations : 

(i) That building heights on the two parcels immediately 
adjacent to the Granville Bridge, one in Area lOB and 
the other in Area 6, Phase 2 - should be restricted 
to bridge deck level with acoustic deflectors on the 
bridge railing or handrail level, with planting 
encouraged and an elevator penthouse permitted on the 
roof . 

(ii) That the visual analysis referred to in the Director 
of Planning 's report apply to these two parcels only. 

(iii) That the further guidelines of the Director of Planning, 
being unnecessary, be not approved. 

Mr. West reiterated the concerns of the Engineering Depart- 
ment regarding buildings near bridges with respect to the fire 
hazard they create. He stated that a fire in a building adjacent 
to a bridge could cause severe damage to the nearby portion of the 
bridge possibly resulting in closure of the bridge for some period 
of time. The Engineering Department suggest that any building 
adjacent to a bridge have at least 5 feet of clearance for mainte- 
nance purposes and that the Fire Chief would probably recommend 
a greater distance in order that the bridge be protected. 

Mrs. Jarvis and Mr. Fairbrother, of the Community Arts Council, 
were present and spoke to the Committee on this matter . The 
Community Arts Council were in agreement with the recommendations 
of the Director of Planning, although they were concerned that 
consideration might be given to allowing elevator penthouses on 
roofs of buildings which were restricted in height to bridge level. 
They also stated that they feared that acoustical treatment 
attached to bridge railings might also be an intrusion into the 
view. They urged Council to establish a firm policy that no 
buildings adjacent to the south end of the Granville Bridge 
protrude above the bridge deck level. 

Considerable discussion ensued on the recommendations in 
this report. 

The Committee, 
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Report to Council 

Standing Committee of Council 

on planning and Development 

July 18. 1978 (I-^! 
Clause No. 1 continued: 


RECOMMENDED 


A. THAT no building adjacent to the south end of Granville 
Bridge be permitted above, bridge deck level. 


B . THAT the "Guidelines for the proposed lOB building 
flanking Granville Bridge" submitted by the Director 
of Planning be approved. 

C. THAT pending the adoption of the City-wide view policies 
and guidelines, a similar view impact analysis be 
required for development permit applications for high ■ , 
buildings around other bridges within the City. 

A tie vote resulted on the following motion and therefore 
it is submitted to Council for, •' 

CONSIDERATION ' - 

THAT all proposed structures within the area illustrated 
as Fig. 11 in the City Manager's report dated July 5, 1978 
be subject to the same guidelines set out for the proposed 
building flanking Granville Bridge. 

(Aldermen Brown and Harcourt wished to be recorded as opposed.) 


CONSIDERATION 

2 . False Creek - Area lOB - Concept Plan Refinements 

This item was deferred by the Committee from its meeting of 
July 13, 1978. 

The Committee had for consideration a Manager's report dated 
July 10, 1978 (copy circulated) in which the False Creek Develop- 
ment consultant reports on the refinements to the Concept Plan 
for False Creek Area lOB prepared by Rhone & Iredale, Architects 
and Daon Development Corporation dated October 20, 1977, and 
accepted in principle by Council at its meeting of .March 7, 1978. 

In the report, the Development Consultant has recommended 
the following: 

(i) The Concept Plan — Summary Report dated October 20, 1977 
and Appendix dated May 23, 1978 prepared by Rhone & ^- - 
Iredale, Architects and Daon Development Corporation 
together with this report be approved for the guidance 
of the Director of Planning in the preparation of the 
Area Development Plan By-law for Area lOB, False Creek. 

(ii) The Director of Planning be requested to prepare the 

documentation for an Area Development Plan By-law to be 
referred direct to a Public Hearing to be held by Council 
in early September, 1978. ■ ■ I;',-!' 2'.:.^'^r:-.p-.- 
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Report to Council 

Standing Committee of Council 

on Planning and Development 

July 18, 1978 (1-5) 
Clause No. 2 continued: 


(iii) The Area Development Plan By-law makes provision for 
the relocated Western Outboard Ltd. site: 

a) a total area of built space not exceeding 221,000 sq. ft. 
including parking. 

b) the permitted uses to include marine repair sales 
and service, hotel, office, residential, restaurant 
and parking, and, subject to a favourable referendum 
and approval of the Liquor Control Board, a pub. 

c) the design of the building to be subject to approval 
by the Development Permit Board taking into account 
the height limitation detailed in this report. 

The City Manager has commented on the outstanding issues in 
this report which are: 

"(a) the overall economics of the project, including potential 
maintenance costs and possible property acquisitions 
at Fir and 4th Avenue . 

(b) the density of the building on the relocated Western 
Outboard site. 

(c) the height of the building on the Western Outboard site. 

Regarding (a) , the Director of Finance has advised that 
there will be a further report on the overall economics of 
the project after property negotiations with the developer 
have taken place, and before the project proceeds. The 
only remaining question at this time is one of density, 
where the Director of Planning recommends a maximum of 
13 0,000 sq. ft. and the Development Consultant recommends 
221,000 sq. ft." 

Mr. Sutcliffe, Development Consultant, Mr. R. Iredale, of 
Rhone & Iredale, Architects and Mr. Mcpherson of Western Outboard 
were present for discussion of this item. 

Mr. Sutcliffe reviewed the report with the Committee and sum- 
marized the following issues of particular concern: 

Height of Building 

- The proposal for a tall building above bridge level on 
the Western Outboard site has been withdrawn, and is, 
therefore, no longer a major concern. (This development 
is discussed in detail in the Committee's report on 
"Views from Bridges". 

Water Areas 

- Concerns raised by Swan Wooster in their report are covered 
by present budget contingencies . 


cont ' d 
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Clause No . 2 continued : 

Maintenance 

- The city Engineer is particularly concerned that the developer 
does not appear to fully understand the extent of the 
maintenance costs which may have to be met by future owners , 
Costs could be higher than anticipated at this time. 

Transit Routing 

- Compromise had been reached to make 2nd Avenue into Transit 
only as a solution to satisfy all concerns, Th whole 
question of transit routing is presently under discussion 
due to False Creek Residents' groups concern regarding 
transit levies. 

Capital Costs 

- The city Engineer has raised concerns regarding the adjacent 
Granville Island development and possible congestion at 

4th and Fir which would necessitate additional land for 
intersection improvements. Costs could be as high as 
$1,000,000, 

National Harbours Board 

- N.H,B, controls 10,000 sq, ft, at the northwest corner of 
Area lOB which is intended to be dredged and developed as 
a "harbour" or "bay". Local officials of N,H.B, stated 
they would require a return on this land, or else they 
would want to develop it for other uses such as parking. 
Such actions would be contrary to the False Creek Official 
Development Plan, 

Acoustics 

- Acoustic consultants are discussing problems relating to 
the entrance to Granville Island and consideration is 
being given to acoustical treatments to protect buildings 
adjacent to the bridge from noise and pollution, 

arking 

- Intended to be a common use area run by an independent 
operator. Residents would be expected to pay for space 
in the parking facility and it was hoped dual use of 
parking stalls would be achieved, 

Mr, Hickley addressed the Committee and referred to the 
Planning Department's concerns relating to the wide difference 
of opinion in the size and density of the proposed building 
to be located on the Western Outboard site. The developers 
-iroposed 221,000 sq, ft, and a ratio of 5,4, substantially more 
dense than for other False Creek Developments and the consequence 
of this high density will be felt in the surrounding area, 

Mr, Mcpherson of Western Outboard Ltd, also addressed the 
Committee and summarized the history of his negotiations covering 
the city and the resulting property exchange. He stated the 
City's indecision extending over a six year period had caused 
him serious economic difficulties and he urged that the develop- 
ment now proposed be approved without further delay. He said that 
he wanted to know where his Company was heading. His problem 
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Board of Administration, December 11, 1970 .... (BUILDING - 4) 

4. City-Owned Lands - Angus Drive 

& 75th Avenue - Residential Development 
Horner Developments Ltd. 

The Director of Planning reports as follows: 

"City Council received a letter dated November 26, 1970 (attached) 
from Mr. G.H. Horner of Horner Developments Ltd. in which he 
refers to the August 10, 1970 report of the Director of Planning 
and quotes Council's motion thereon as follows: 

'THAT Horner Developments Ltd. be invited to apply for 
rezoning of the properties covered by the Stage I pro- 
posal shown on Appendix IV, along the lines of the 
conditions set out in Section E of the report, such 
application to be referred direct to a Public Hearing.' 

Mr. Horner states that the conditions contained in Section E are 
not acceptable and requests permission to appear before Council 
to renegotiate the terms agreed to at the Council meeting of 
August 25th. 

Council's attention is drawn to notes of a meeting (attached) 
arranged at the initiative of the Director of Planning on 
September 2nd, a little over a week after Council ruled on the 
Horner proposal. Item 5 of these notes indicates that Mr. 
Horner believed that three conditions of the development would 
have to be altered, particularly: 

' (a) the streets would have to remain private 

(b) a park would have to be developed for private use by 
the residents of the housing development 

(c) the high rise be permitted in order to provide a 
greater degree of openness.' 

Council will recall that there was a thorough discussion of the 
three points in question at the meeting of August 25th and that 
while the Director of Planning had authority to negotiate the 
physical arrangement of the street or the physical location of 
the park, he had no authority to reverse Council's acceptance 
of the fact that the streets would be public , the park should 
be available for public access , and that the concept of a 
high rise was not acceptable to Council. 

Consequently the Director of Planning has been reminding Mr. 
Horner that he is waiting for him to proceed and sent a further 
letter on November 26th, 1970 (attached) . This letter points 
out that if Mr. Horner does not proceed shortly the Director 
of Planning will report further to Council. 

In conclusion, the Planning Department has taken the initiative 
in this matter and has suggested ways of proceeding within the 
guidelines set by Council on August 25th. Mr. Horner now 
apparently wishes to reopen the basic questions debated at that 
time . " 

Your Board RECOMMENDS that Mr. Horner be heard as a delegation on 
December 15th, 1970, but that the Director of Planning be requested 
to report on alternative measures to secure appropriate development 
of the City lands between Southwest Marine Drive and the Eraser River 
at the foot of Angus Drive. 
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Clause No. 2 continued : 

is continuing operations and endeavouring to recover some of the 
money which had been lost; to him it is represented by an accept- 
able floor space ratio for the new building. 

Mr. Mcpherson also stated his company was quite happy with 
its original property on False Creek, however, to assist the 
City in meeting its objectives for the area, they agreed to 
exchange this site and now found themselves with a less desirable 
property in close proximity to the bridge and the corresponding 
pollution and noise problems. 

During discussion, a member of the Committee felt that the 
221,000 sq. ft. proposed for thiis development was not excessive 
because of the hardship forced upon Mr. Mcpherson by numerous 
delays. However, other Committee members disputed this and 
felt the density was inappropriate . 

Mr. iredale said that the development had been sensitively 
handled and still met the requirements of the guidelines. A 
building with up to 221,000 sq. ft. could be accommodated on 
this site. Other points raised during discussion were: 

- Would pay parking prove acceptable to area residents? 

- Decision on density should not be based on sympathy but 
was a political decision alone. The Western Outboard 
development under consideration now encompassed an 
expanded concept in which marine based facilities are 
now part of a bigger proposal including hotel, office, 
residential, restaurant and parking on a site of less 
than one acre . 

A motion to amend Recommendation iii (a) by deleting the 
igure "221,000" and inserting the figure "130,000" resulted in 
a tie vote and therefore the matter is submitted to Council for 
CONSIDERATION . 

After further discussion the Committee failed to reach a 
consensus on the following recommendations and therefore agreed 
to submit them to Council for consideration after deleting Recom- 
mendation iii (c) . 

CONSIDERATION 


A. The Concept Plan — Summary Report dated October 20, 1977 
and Appendix dated May 23, 1978 prepared by Rhone & 
Iredale, Architects and Daon Development Corporation 
together with this report be approved for the guidance 

of the Director of planning in the preparation of the 
Area Development plan By-law for Area lOB, False Creek. 

B. The Director of planning be requested to prepare the 
documentation for an Area Development Plan By-law to be 
referred direct to a Public Hearing to be held by Council 
in early September, 1978. 
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Clause No. 2 continued : 

C. The Area Development Plan By-law makes provision for 
the relocated Western Outboard Ltd. site: 

(i) a total area of built space not exceeding 221,000 sq. 
including parking. 

(ii) the permitted uses to include marine repair sales 

and service, hotel, office, residential, restaurant 
and parking, and, subject to a favourable referendum 
and approval of the Liquor Control Board, a pub. 


The meeting adjourned at approximately 5:50 p.m. 


* * * * 


FOR COUNCIL ACTION SEE Vk(^l[S)h^.^..%k^^ 
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MANAGER'S REPORT 


REFERS TO CLAUSE NO. 2 
REPORT I 


Date : July 18, 1978 


TO: 


Vancouver City council 


CLASSIFICATION 


REC0^1MENDATI0N 


SUBJECT: 


Property Endowment Fund Involvement in False Creek Area 10-B 


« 


The Property Endowment Fund Board reports as follows: 

"A report on Concept Plan Refinements for Area 10-B of False Creek is presently 
before Council. In that report, estimates are given of the cost of developing 
this area. New funds in excess of $2 million will be required. The Director 
of Finance in that report suggests that the Property Endowment Fund may wish 
to fund this development. 

The Property Endowment Fund Board met on July 13, 1978 and discussed Area 10-B 
of False Creek. Discussion centered on the value of the land for lease purposes. 

The Board noted that all of the proposed housing would sell at market prices 
even though 151 units might be developed under the Graduated Payment Mortgage 
Program where initial unit prices would be limited to the modest housing price 
range. Under this program, there is no control on resale. Therefore, the 
Board felt that the land lease values should be negotiated at full market value 
and that there should be a profit to the City from this development providing 
the housing market is strong. 

This is somewhat of a break with the financial policy governing the development 
of Area 6. In Area 6, Council approved a plan which aimed to achieve a specific 
income and social mix. At the outset, it was recognized that, in order to do 
this, the City would have to forego a profit on the development of its land. 
Therefore, the land lease values in Area 6 are set to recover the costs of land 
servicing. It is felt that, for Area 10-B, the land lease values need not be 
limited in this manner. 

Therefore, the Property Endowment Fund Board recommend that 

A. COUNCIL approve the policy that, in Area 10-B, land lease value 
negotiations will be based on market values and will not be 
limited to merely covering the costs of servicing the land." 

The City Manager RECOMMENDS approval of the foregoing report of the Property 
Endowment Fund Board. 


FOR COUNCIL ACTION SEE PAGE(S) 


PART REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON 

FINANCE AND ADMINISTRATION 


July 27, 1978 

A meeting of the Standing Convmittee of Council on Finance and 
Administration was held on Thursday, July 21, 1978, at 3:30 p.m. in 
the No. 3 Committee Room, third floor. City Hall. 


PRESENT: 


ABSENT : 
CLERK: 


Alderman Brown, Chairman 
Alderman Gerard 
Alderman Gibson 
Alderman Marzari 

Alderman Puil 

G . Barden 


RECOMMENDATION : 

1. Erosion of Cliffs, Vicinity of 2600 Block 
Wall Street 


On July 13, 1978, the Finance Committee deferred consideration 
of a grant request for a report from the City Engineer on the 
technical aspects of the project, the question of liability and loan 
of equipment. The grant of $11,800 was requested by the Burrard- 
View/Wall Street Residents Association and the Hastings-Sunrise 
Action Council to enable them to make a study of the effects of the 
erosion along the Wall Street cliffs. The total cost of the proposed 
project is $35,185. The Federal Government, Canada Works Program, 
has indicated it will approve a grant of $23,385 towards the project. 

The Committee considered the attached Manager's report dated 
July 20, 1978, wherein the City Engineer reported on the history of 
the erosion site. The City Engineer advised that all of the 
engineering equipment is urgently needed for City purposes and cannot 
be spared. The Director of Legal Services advised that the City is 
not liable in any way for damages as a result of cliff erosion or 
maintenance of the cliff face. If the City adopts studies, evaluations 
and recommendations it could become liable. However, if the City 
approves an outright grant it would not be liable in any way, but 
it would set a precedent for similar requests. 

Mr. Gerry Brown, and Mr. Bill Dronsfield, Burrard -View/Wall 
Street Residents Association and Mr. Blunden, Consultant, attended 
the meeting. They advised that they recognized that the City is 
not legally responsible in any way, but it was hoped the City would 
respond as a good neighbour since there are street-ends and parks 
in the erosion area. They hoped something could be done before the 
cliff collapses onto the railway tracks. Many property owners are 
very alarmed and are being taxed on property they may no longer have. 
They proposed to conduct a study and at least give the residents some 
assurance and tell them how to correct the problem or how not to 
aggravate it. 

The City Engineer advised that there are no serious problems 

with^City. prpj)ertjy in the _ area, however^ the City w oul d take whatever 

action was necessary if there is a problem in the future. The City 
should be concerned about setting a precedent as there have been 
many similar requests concerning erosion problems. 


Following discussion it was 
RECOMMENDED, 

THAT the City approve a grant of $5,000 to the Hastings- 
Sunrise Action Council and Burrard-View/Wall Street 
Residents Association to conduct a study of the Wall Street 
erosion problem. 

(Alderman Brown opposed.) FOR COUNCIL ACTION SEE PAGE{S)..M8. ^ 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


JULY 27, 1978 


A meeting of the Standing Committee of Council on Community Services 
was held on Thursday, July 27, 1978, in Committee Room No. 1, Third 
Floor, City Hall, at approximately 1:30 P.M. 


PRESENT ; Alderman Rankin, Chairman 
Alderman Bellamy 
Alderman Ford 
Alderman Gerard 
Alderman Marzari 

COMMITTEE CLERK: H. Dickson 


RECOMMENDATION 

1 . Detention of Mentally 111 Persons in City Jail 

The Committee had before it for consideration a Manager's 
report dated July 18, 1978 (copy circulated) in which the Director 
of Social Planning reported on factors which have resulted in 
persons who are certified to be mentally ill being detained in 
the City jail for varying periods of time. 

The report touched on admission policies and procedures for 
the mentally ill at various hospitals and concluded with a series 
of recommendations aimed at improving the situation at the City jail. 

Appearing before the Committee on this matter were the 
Director of Social Planning; Dr. J. Duffy, Executive Director 
of Forensic Psychiatric Services; Mr. J. Seager, Executive 
Director of Greater Vancouver Mental Health Service; Dr. M. 
Vallance, Director of Psychiatric Emergency Services of Vancouver 
General Hospital; Dr. E. McCulloch, Admitting Officer of River- 
view Hospital; Dr. R. McQueen, Director of Mental Health Services 
for the City Health Department; other representatives from the 
Mental Health treatment field; and a representative of the Police 
Department. 

The Committee noted that the Director of Social Planning in 
the Manager's report, had recommended the City ask the Minister 
of Health to instruct Riverview Hospital to accept all mentally 
ill persons from the City jail within 24 hours after certification. 

The representative from Riverview Hospital indicated there 
is a bed availability problem at Riverview; that it does not have 
the beds or the staff to accede to this recommendation. He stated 
the hospital had requested additional staff from the Provincial 
Health Department but was unsuccessful. 

However, others present at the meeting suggested that if 
City Council approves the first recommendation of the Director 
of Social Planning as worded, the Minister of Health could 
possibly allocate the necessary money to provide the required 
beds and staff at Riverview Hospital. It was also noted that 
only 8 to 10 persons per month would be referred from the City 
jail to Riverview. 


Continued . . . . 
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Report to Council (III-2) 
Standing Committee of Council on Community Services 
July 27, 1978 


Clause No. 1 Continued 

Following further discussion, it was 
RECOMMENDED 

A. THAT the Provincial Minister of Health instruct 
the Executive Director of Riverview Hospital to 
accept all mentally ill persons from City Jail 
within 24 hours after certification. 

B. THAT the Ministry of Health initiate a special 
study at Riverview Hospital to investigate, 
plan and implement the disposition of the group 
admitted from Vancouver City Jail with particular 
attention given to the recidivist or personality 
disordered person; the study to be in concert 
with the study presently being conducted by Dr. 
John Cumming but the practical work to commence 
immediately . 

C. THAT those involved in the implementation phase 
of the above-mentioned study include representa- 
tion from City Council, City Police Department, 
Forensic Commission, Attorney-General's Office 
and Community Mental Health. 

D. THAT Vancouver City Council, through its Community 
Services Committee, be provided progress reports 
on the results achieved from the implementation 

of Recommendation "A" at six months and one year 
intervals after implementation. 


The meeting adjourned at approximately 2:55 P.M. 

FOR COUNCIL ACTION SEE PA6E(S) 
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CITY QF VANCOUVFR 
REGULAR COUNCIL r^FFTING 


A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, August 15, 1978, in the Council Chamber, 
commencing at 9:30 a.m. 


PRESENT ; Ilayor Volrich 

Aldermen Bellam.y, Ford, Gerard, 
Gibson, Kennedy, Puil 
and Rankin. 

ABSENT ; A.ldermen Brown, Harcourt and Marzari. 

CLERK TO THE COUNCIL; R. Henry 


PRAYER 

The proceedings in the Council Chamber were opened with 
prayer, offered by the Civic Chaplain, Ilajor H. Tilley of the 
Salvation Army. 


ACKNOWLEDGI^^.ENT 

The Mayor acknowledged the presence in the Council Chamber 
of Councillor J. Angus from the City of Winnipeg. 


"IN CPMERA." MEETING 

The Council was advised there were matters to be considered 
"In Camera" later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Bellamy 
SECONDED by Aid. Gerard 

THAT the Minutes of the Regular Council Meeting of August 
1, 1978, with the exception of the 'In Camera' portion, be adopted. 

- CARRIED UNANir.OUSLY 


COMJ^TTEE OF THE VJHOLE 

MOVED by Aid. Puil 
SECONDED by Aid. Bellamy 

THAT this Council resolve itself into Comjnittee of the Whole, 
Mayor Volrich in the Chair. 

- CARRIED UNANIMOUSLY 


REPORT REFERENCE 

G.V.R.D. Light Rapid Transit Study 

Council considered the G.V.R.D. Rapid Transit Technical 
Report One and Two, dated August 1978. This report is intended 
to determine v/hat types of rapid transit are best suited for the 
main traffic corridors in Vancouver and to decide priority for 
building rapid transit routes. The report contained the 
following recommendations with respect to Part 2: 
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■ itg^Sj; JE^FERglJCE (Cont'd ) 
G>V'.S*D. Sapi'a T^ranait Study 

1. Part 2 should include the development by the end of 

this year of a plan for immediate bus improvements, along 
with an assessment of what effect the plan is likely to 
have on the timing of rapid transit. 

2. The first priority corridor which should be carried forward 
in the investigation is between Downtown - New Westminster 
with branches to the Lougheed Mall area and Whalley. 

3. Investigation of the first priority corridor should proceed 
to the point that rights of way are secured, more detailed 
cost estimates are made and the urban development package 
of which rapid transit is a part is clearly defined. 

4. The investigation of the first priority corridor should 
focus on a minimum LRT line, but also consider busways and 
monorail or a similar type of rapid transit between the 
Lougheed Mall area and Whalley. It should provide the Minister 
of Highways specifications for rapid transit that are suffic- 
iently detailed for him to use in his structural study of 

the Pattullo Bridge. 

5. The investigation should assess the important interaction 
between rapid transit in the priority corridor, the proposed 
Annacis Island crossing and other major highway projects. 

6. Part 2 should also define rights of v;ay and action to secure 
them in the second priority corridors. A bus priority plan 
for the Downtown -Richmond corridor should be included in 
the bus plan. 

7. The Downtown-Northeast Sector and Central Valley corridors 
should not be further investigated for high capacity rapid 
transit . 

8. Part 2 should also include overall benefits of rapid transit 
for the region and B.C. as in the original terms-of -reference . 


Council also had before it a report of the City Manager, dated 
August 11, 1978, transmitting reports on the G.V.R.D's LRT Study 
from the City Engineer, Director of Planning and the Director of 
Finance . 

Council then received report references from the following 
officials : 

Mr. D. Spaeth , G.V.R.D. reviewed the recommendations contained 
in the G.V.R.D. LRT Report. 

The City Engineer stated that plans to improve the bus 
service should be concurrent with plans for LRT, as LRT should 
also be part of the immediate planning for the area. He also 
stressed that the needs of the inner area differed from those of 
the outer areas of the Regional District. 

Mr. T. Partridge , representing the Director of Planning, 
also stressed that planning for LRT should be part of the immediate 
plans. He further stated that the Planning Department considers 
it premature to defer development of the Downtown-Richmond corridor. 


Cont'd 
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1l3lP0RT RFFFRENCE (Cont'd) 
G.V.E.Pt Rapid Trapsit Study (Cont'd) 

The Director of Finance stated that, until the Provincial 
Government makes known its cost-sharing arrangements, it is not 
possible to examine the financial feasibility of the various LRT 
or bus systems. He referred to the follov/ing recommendations 
in his report: 

A. That Part 2 of the study include all elements originally envisaged and in 
addition 

1. detailed justification of the estimate of $10 to $12 million 
cost saving of LRT over a dus system, 

2. detailed analysis of the secondary benefits get.srated by an 
LRT system, 

3. detailed analysis of ridership, revenue, and net deficit of 
the alternative transportation systems, 

4. when the Provincial cost-sharing arrangements are known, the 
financial feasibility of the various LRT or bus systems be 
examined. 

B. That the Province be requested to defer further action on the Annacis cross- 
ing pending analysis of its implications for the traffic, LRT and bus systems. 

C. That the City inform the GVRD that it finds no reason in Technical Report 
1 and 2 and the supporting technical memoranda: 

1. to delay serious consideration of an LRT system, or 

2. to alter the Phase 2 study from its original intentions, or 

3. to fail to properly complete the analyses in Recommendation A 
above, or 

4. to substitute bus improvements for an LRT system. 


MOVED by Aid, Puil 

THAT the following be transmitted to the G.V.R.D. as Council 'r; 
recommendations v/ith respect to part 2 of the rapid transit project: 

1. Part 2 of the study should include development by the 
end of this year of a plan for both LRT and bus improve- 
ments, including preliminary design estimates of cost and 
avenues for financing. 

2. The first priority corridors v/hich should be carried forward 
in the investigation are 

— betv/een Dov;ntov7n and New Westminster v/ith branches 
to the Lougheed Mall area and Whalley, 

— betv/een Dov/ntov/n and Richmond. 

3. Investigation of these first priority corridors should 
proceed to the point that rights of way are secured, more 
detailed cost estimates are made and the urban development 
package of which rapid transit is a part is clearly defined. 

4. The investigation of the first priority corridors should focus 
on a minimum LRT line, but also consider busways and monorail 
or a similar type of raoi'^ transit betv/een the Lougheed Mall 
area and V^halley. It should provide the Minister of Highways 
specifications for rapid transit that are sufficiently detailed 
for him to use in his structural study of the Pattull6 Bridge. 


Cont'd 
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RrPOP.T REFERENCE (Cont'd) 

5. The investigation of these first priority corridors should 
assess the important interaction between rapid transit in 
the priority corridor s , the proposed Annacis Island crossing 
and other major highway projects. 

6. The Downtown-Northeast Sector and Central Valley corridors 
should not be further investigated for high capacity rapid 
transit • 

7. Part 2 should also include overall benefits of rapid transit 
for the region and B.C. as in the original terms-of -reference . 

FURTHER THAT the G.V.R.D. be requested to take into consid- 
eration the recommendations of the Director of Finance quoted above. 

- CARRIED UNANIMOUSLY 


The Council recessed at 11.10 a.m., and 
follov/ing an 'In Camera' meeting in the 
Mayor's office, reconvened in the Council 
Chamber at 11.30 a.m. 


UNFINISHED BUSINESS 

1. Collective Parking Lot - 

2500 Block Franklin Street 

Council, on July 25, 1978 deferred consideration of a 
Manager's report dated July 19, 1978, on the proposed development 
of the Collective Parking Lot, 2500 Block, Franklin Street, to 
permit Alderman Bellamy to meet with affected property ov/ners. 

Council also had for consideration a City Manager's report 
dated July 27, 1978, in which the Director of Planning submitted 
a report on the rezoning application for the south side of the 
2500 Block Franklin Street, between Kamloops and Penticton Streets. 

Alderman Bellamy reported that he had held an informal meeting 
with the persons affected by this rezoning, and they are opposed 
to any development of the Collective Parking Lot at this time. 

Council also noted a letter dated August 10, 1978 from Mr. 
J. Baker, solicitor for the developer, requesting that Council 
proceed to Public Hearing to rezone the property in question. 

Also noted was a request from Mr. J. Baker, on behalf of the 
developer, that this matter be deferred for at least two weeks 
to provide the architects an opportunity to study and respond to 
the Director of Planning 's report on the rezoning. 

MOVED by Aid. Bellamy 

THAT this matter be deferred for two weeks to provide the 
architect an opportunity to study and respond to the Director of 
Planning 's report on the rezoning, at which time representations 
be heard from the follov/ing: 

Mr. J. Baker - for the Developer. 

Local Property Owners. 

FURTHER THAT the letter dated August 10, 1978, from Mr. 
J. Baker, be received. 

- CARRIED 

(Aid. Puil and Rankin opposed) 
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Board of Administration, December 11, 1970 .... (BUILDING - 5) 
CONSIDERATION 

5. Building Site: 

X-Kalay Foundation Society 

The Director of Social Planning/Community Development and the Director 
of Planning report as follows: 

"A letter dated August 18th, 1970 addressed to the Mayor and 
Members of City Council was received from the X-Kalay Foundation 
Society requesting Council to release 3.3 acres of a 6.6 acre 
townhouse and garden apartment site in Area A of Champlain 
Heights for a building site for their Society. 

We met with Mr. D.M. Berner, Executive Director of the Society and 
advised him that for reasons of site size, community integration 
and compatibility of building and dwelling types we could not 
support his application. 

We discussed with Mr. Berner alternative sites in the City and 
Mr. Berner agreed to an approximate two-acre site (200' x 450') 
immediately east of the Baptist Theological College. 

The site selection was reported to the Technical Planning Board 
on November 27th, 1970 and it was resolved: 

'THAT the Technical Planning Board have no objection from a 
planning point of view to the reservation of this approxi- 
mate two-acre site to the X-Kalay Foundation Society, 
subject to the Society obtaining approval to rezoning to 
CD-I on the basis of a schematic proposal, this reserve to 
be for a period of six months to enable the scheme of 
development and terms of sale to be determined.'" 

Your Board submits the joint report of the Director of Social Planning 
and the Director of Planning for the CONSIDERATION of Council. 

(Copies of the map are circulated for the information of Council.) 
INFORMATION 

6 . 3340 Findlay Street 

On October 23, 1970, a complaint wss received from Mrs. M. Burger, 
3326 Findlay Street regarding, among other things, a broken downpipe 
and a drainage ditch at the above site. 

The Reliable Mat Company manufactures rubber mats from old tires at 
this address, which is a non-conforming use in a C-2 Commercial 
District and has been in existence for many years. 

The Director of Permits & Licenses reports as follows: 

"Inspection of the property showed that: 

(a) The evestrough at the rear of the building is sound and 
secure, but the downpipe is missing. 

(b) There is a gravel filled drainage trench at the rear of the 
building and partially along the northerly border of the site 
approximately 2' inside the property line. No accumulation 
of water was observed in this trench. 

(c) Old tires used in the mat manufacturing business are stored 
at the rear of the building. 

(d) The northerly one-third of the rear yard is partially over- 
grown with weeds and there is an old trailer on this portion 
of the site. 


cont ' d 
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WllfXSHEia m^IiJEgS (cont'd) 


2. Phase II - City Initiatives 
re Prostitution 


On July 25, 1978, Council approved a number of strategies 
and procedures outlined in a report from the Police Department. 
At that time, a motion to approve Phase II of the report was 
deferred pending a further report from the Chief Constable and 
the Director of Social Planning. 

Before Council for consideration was a City Manager's report 
dated August 9, 1978 in v/hich the Chief Constable and the Director 
of Planning reported on their review of the Phase II proposals. 

The report concluded with the follov;ing recommendations: 

A. The Vancouver Police Department Youth Care from 52 Water 
Street continue its surveillance of the operations of 
the downtown core. 

B. Those operations whose management encourages or tolerates 
table hopping, loitering of juveniles, drug exchanges and 
other undesirable behaviour should be reported on and 
brought before Community Services Committee of Council to 
show cause why their business license should not be suspended. 
This procedure will be initiated by the Social Planning 
Department in conjunction with the Vancouver Police 
Department. It would include a warning by the Vancouver 
Police Department and then a report brought to the Community 
Services Committee by the Social Planning Department. 

C. The traffic situation in the vicinity of Bute and Davie be 
investigated by the Engineering Department of the City of 
Vancouver for report back to City Council at an early date. 

D. Those businesses v/hose management is deemed to be unsatis- 
factory be reported on to Community Services Committee 
jointly by Police and Social Planning Departments and owners 
be requested to show cause why their business license should 
not be suspended. 

E. The store hours in the downtown core remain as is. 

MOVED by Aid. Puil 

THAT the above recommendations contained in the City Manager's 
report of August 9, 1978, be approved. 

- CARRIED UNANIMOUSLY 


COMJ!UNICATIONS OR PETITIONS 

1 . Lease - Burrard Civic Marina 

In a letter dated July 28, 1978, the Board of Parks and 
Recreation requested Council to instruct the Director of Legal 
Services to prepare the lease for execution by the City on behalf 
of the Board for operation of the Burrard Civic Marina. 

MOVED by Aid. Gibson 

THAT the request of the Park Board be approved. 


- CARRIED UNANIMOUSLY 
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2 . Bus Fare Increases - Delegation Request 

In a letter dated July 21, 1978, the Downtown Eastside 
Residents' Association requested an opportunity of addressing 
Council on the issue of bus fare increases. It was noted that 
Alderman Rankin had submitted a Notice of Motion on this matter 
for consideration at a future meeting. 

MOVED by Aid. Kennedy 

THAT consideration of this delegation request be deferred 
pending consideration by Council of Alderman Rankin's motion on 
bus fare increases. 

- CARRIED UNANIMOUSLY 


3. W.C.B. Industrial Health 
and Safety Regulations 

The City Clerk, in a memorandum dated August 11, 1978, 
advised that the City Engineer has discussed the Workers' 
Compensation Board Industrial Health and Safety Regulations - 
Section 13:35 with the Board - which will be reviewing the number 
of City Employees who require audiometric testing, and the Board 
has agreed to defer the matter of the City's compliance with the 
new regulations, pending this review. 

The City Engineer requests that this matter be deferred until 
the review is complete. 

MOVED by Aid. Gerard 

THAT the request of the City Engineer be approved. 

- CARRIED UNANIMOUSLY 

4 . Commodore Hotel - 
889 Seymour Street 

The Council had for information a memorandum dated August 
10, 1978, from the Secretary of the Property Endowment Fund Board, 
on the current status of the Commodore Hotel, a city-owned property. 
Because of ongoing problems with the management and operation of 
this hotel, the premises have now been boarded-up and secured. 

MOVED by Aid. Gibson 

THAT the memorandum, dated August 10, 1978, from the Property 
Endowment Fund Board be received for information. 

- CARRIED UNANIMOUSLY 


5 . Street Naming 

B.C. Central Credit Union, in a letter dated August 14, 1978, 
requested that Council approve the name of "Creekside Drive" for 
the street accessing its development in False Creek. 

The City Clerk, on behalf of the Street-naming Committee 
advised that the Committee recommended that the dedicated road 
indicated on the map attached to the letter from B.C. Central 
Credit Union be named "Creekside Drive". 

MOVED by Aid. Kennedy 

THAT the dedicated road indications on the map attached to the 
letter from the B.C. Central Credit Union, be named "Creekside 
Drive", and that the Director of Legal Services be instructed to 
bring forward the appropriate amending by-law. 

- CARRIED UNANIMOUSLY 
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COfU''UNICATIOr-]S OR PETITIONS (Cont'd) 

6 . Reception - Major Matthews' Centenary 

In a memo dated August 14, 1978, the City Clerk advised as 
f ol lows : 


" Council will recall that on May 16, 1978, it 
contributed $5,000 to the Major Matthews Memorial Fund. 

To initiate this fund the Archives Advisory Committee 
wishes to have a small reception at the City Archives 
on September 7, 197 8, the anniversary of the Major's 
100th birthday. Invitations will be sent to possible 
donors and the City's cheque will be formally handed 
over on that day. 

The Archives Advisory Committee requests that the 
Council jointly host this reception at an estimated cost 
not to exceed $480. 00. " 


MOVED by Aid. Gerard 

THAT the request of the City Clerk, contained in his memo- 
randum dated August 14, 1978, be approved; 

FURTHER THAT the Director of Finance determine the appropriate 
source of funds. 

- CARRIED UNANir'.OUSLY 


CITY MANAGER'S & OTHER REPORTS 

A. CITY MANAGER'S 
GENERAL REPORT 
AUGUST 11, 1978 

Works and Utility Matters 
(August 11, 1978) 

Tender Awards 
(Clause 1) 

MOVED by Aid. Bellamy 

THAT this clause in the Manager's report be received for 
information . 

- CARRIED UNANIMOUSLY 


Building 

& 

Planning Matters 

(August 

11, 

1978) 

The 

Council considered this report, which contains six 

clauses , 

identified as follows: 

CI. 

1. 

Ajnendment to Schedule B (Required Parking Spaces) 



Zoning and Development By-law No. 3 575. 

CI. 

2. 

Exterior Alterations to Heritage Building: 



B.C. Permanent Loan Building, 33 ^"lest Pender. 

CI. 

3. 

Exterior Alterations to Heritage Building: 



First Baptist Church, 969 Burrard Street. 

CI. 

4 . 

Riley Park Beighbourhood Improvement Program., 



Six-rtonth Progress Report No . 2 . 

CI. 

5. 

Outdoor Uses on Commercially Zoned Lands. 

CI. 

6. 

Fourplexes Survey. 


Cont'd 


Hegular Council, August 13 f 1978 

CITY ifeaiaj&BR^^a .airo mum REPORfs (eoat"*^j 

Building and Planning Matters 
(Auguet 13.1 If 78) (CQAfe% 


Amendment to Schedule B (Required 
Parking Spaces) Zoning and Devel- 
opment By-law No. 3575. 
(Clause 1) 


The City Manager advised that the City Engineer has requested 
that this matter be referred to the Transportation Committee. 


MOVED by Aid. Gibson 

THAT this matter be referred to the Transportation Committee 
for consideration. 

- CARRIED UNANIMOUSLY 


Clauses 2, 3, 4 and 6. 

MOVED by Aid. Puil 

THAT the recommendations of the City Manager, as contained 
in clauses 2, 3, 4 and 6, be approved. 

- CARRIED UNANIMOUSLY 


Outdoor Uses on 
Commercially Zoned Lands 
(Clause 5) 


MOVED by Aid. Puil 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 

During consideration of this clause, Alderman 
Gerard requested the Standing Committee on 
Transportation to review the policies of the 
major oil companies relating to the small 
independent gas station owner, and whether it 
is the intention of these companies to phase 
out the small independent owner. The Mayor 
so directed. 


Licenses and Claims Matters 
(August 11, 1978) 


Smilin' Buddha Cabaret - License 
(Clause 1) 


MOVED by Aid. Rankin 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 
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Finance Matters 


(August 

11, 

1978) 

The 

Council considered this report, which contains six 

clauses , 

identified as follows: 

CI. 

1. 

Investment Matters (Various Funds) June 1978 

CI . 

2. 

Quarterly Review of Operating Budget Revenues 



and Expenditures as at June 30, 1978. 

CI. 

3 . 

Incorporation of a Society - Health Department 

CI. 

4. 

Revised Schedule of Rates for Refuse By-lav7. 

CI. 

5. 

Funding for Replacement of Ice-Conditioning Machines 

CI. 

6 . 

Heather Marina Rates and Operating Budget. 


Clauses 1-5 inclusive 

MOVED by i^ld. Bellamy 

THAT the recommendations of the City Manager, as contained 
in clauses 1, 2, 3, 4 and 5, be approved. 

- CARRIED UNANIMOUSLY 


Heather M.arina Rates and 
Operating Budget. 
(Clause 6) 


MOVED by Aid . Kennedy 

THAT the recommendation of the City Manager, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 


Personnel Matters 
(August 11, 1978) 

The Council considered this report which contains two 
clauses, identified as follows: 

CI. 1. Higher Starting Salary - Speech Therapist - Health 

Department . 

Cl . 2. Employee Assistance Program. 

Higher Starting Salary - 
Speech Therapist - Health 
Department 

(Clause 1) 


MOVED by Aid. Puil 

THAT the recommendations of the City Manager, as contained 
in this clause, be approved: 

FURTHER THAT Council delegate to the City Manager the power 
to approve starting rates above the first step whenever he 
deems this necessary. 

- CARRIED UNANIMOUSLY 

Clause 2 

For Council action on clause 2 see page 12. 


The Council recessed at 12:00 noon, and 
reconvened in the Council Chamber at 
2:00 p.m. with Mayor Volrich in the Chair 
and the same Members present. 


9 iy. 
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DELEGATIONS 

1. Development Permit Application 
1180 West 15th Avenue 


On July 11, 1978, Council deferred the Development Permit 
Application of Mr. Sebek, Bohemia Homes Ltd., for a proposed 
boarding house at 1180 West 15th Avenue, pending discussion 
between the interested parties and the Director of Planning, on 
the intended use of the building. 

In a City Manager's report dated July 27, 1978, the Director 
of Planning reported on the result of discussions between the 
applicant and a representative of the neighbouring property owners. 

Also submitted was a copy of a letter dated July 25, 1978 
from Bohemia Homes Ltd., to Mr. A.R. Cranfield, one of the concerned 
neighbours, detailing the improvements which will be carried out 
to the premises at 1180 West 15th Avenue. In addition, a letter 
dated July 28, 1978 from the architect for Bohemia Homes Ltd., 
was submitted. The letter stated that to convert the building 
into apartments would be extremely costly and would be neither 
advisable nor warranted. In the architect's view the proposed 
remodelling v/ith landscaping and exterior restoration as a 
commercial boarding house would be the most appropriate course 
to follow. 

M.r .Street , representing Bohemia Homes Ltd., addressed Council 
and stated it is his client's intention to develop this property 
as a commercial boarding house. 

Mr. Cranfield read his letter, previously circulated, in which 
he stated that the development of the premises as a boarding home 
would be reasonable, subject to certain conditions. 

Mrs. Bell , a resident of 1197 West 16th Avenue, concurred 
with Mr. Cranfield 's comments and stated the neighbours' only 
concern now v/as the number of boarders to be accommodated in the 
dwelling . 

MOVED by Aid. Kennedy 

THAT the Director of Planning be requested to give favourable 
consideration to approval of the Development Permit Application 
No. 80846 from Bohemia Homes Ltd., for development of the premises 
at 1180 West 15th Avenue, as a commercial boarding house; 

FURTHER THAT the Director of Planning report back in one year 
on the occupancy and use of this dwelling. 

- CARRIED UNANIMOUSLY 


2. Development Permit Application 
McDonald's Restaurant - 
3450 East Hastings Street. 

Council, on August 1, 1978, agreed to hear representation 
from residents, on the Development Permit Application from 
McDonald's Restaurants for the property at 3450 East Hastings 
Street. 

In a City Manager's report dated August 1, 1978, the Director 
of Planning advised that the development permit in question was 
issued on March 3, 1973, as the proposed restaurant is an outright 
use for this site. 

Ms. G. Harding , Chairman, Hastings-Sunrise Action Council, 
addressed Council and read from a circulated brief. The brief 
outlined the traffic problems in the Hastings-Sunrise area which, 
in the opinion of the Hastings-Sunrise Action Council, v/ould be 
aggravated by the restaurant. The brief also touched on a number 
of other areas of concern to the Hastings-Sunrise Action Council, 
and recommended that the site in question be developed as a large 
community food retail outlet rather than a drive-in restaurant. 


Coated. 
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D»^,A, McDonald's Restaurant - 
3450 East Hastings Street (Cont'd) 

Miss Janet Harris , Young Communist League of Canada, addressed 
Council and read from a brief outlining concerns about McDonald's 
Restaurants operation and the proposed development on East Hastings 
Street. 

Mr ■ G . Weyman , a local area resident, stated he had no 
objection to the proposed development. 

A resident of the 3400 Block East Pender Street, expressed 
concern about the potential hazard to children caused by increased 
traffic from the proposed restaurant. 

MOVED by Aid. Rankin 

THAT representatives of McDonald's restaurants of Western 
Canada Ltd., be requested to appear before the Planning and 
Development Committee to discuss the proposed restaurant develop- 
ment at 3450 East Hastings Street. 

- LOST 

(Aid. Ford, Gerard, Gibson, Kennedy, Puil and the Mayor 

opposed . ) 

No further action was taken. 


3 . Views from Bridges 

On August 1, 1978, Council deferred consideration of the 
report of the Standing Committee on Planning and Development 
dated July 18, 1978, on Views from Bridges, pending the hearing 
of delegations. 

The following addressed Council on this matter: 

Mrs. L. Jarvis , Community Arts Council, read from a previously 
circulated brief v/hich stated in summary that the Comm.unity Arts 
Council supported the following recommendations of the Committee: 

A. THAT no building adjacent to the south end of Granville 
Bridge be permitted above bridge deck level. 

B. THAT the "Guidelines for the proposed lOB building 
flanking Granville Bridge" submitted by the Director 
of Planning be approved. 

C. THAT pending the adoption of the City-wide view policies 
and guidelines, a similar view impact analysis be required 
for development permit applications for high buildings 
around other bridges within the City. 

The Community Arts Council also supported the following 
recommendation of the Director of Planning: 

"THAT a visual analysis be required, with the submission 
of development permit applications, illustrating the 
impact on existing views from Granville and Burrard 
Bridges, for any buildings that are proposed to rise above 
the level of the nearest bridge deck, within the area 
illustrated on Fig. 11 of the Manager's report dated 
July 5, 1978 for the consideration of the Development 
Permit Board. In the event that a substantial difference 
of opinion arises between the applicant and the Development 
Permit Board from approvals given by Council in adopted 
Area Development Plans, the matter may be referred to 
Council for consideration." 

Mr. Fairbrother concurred with Mrs. Jarvis' comments. 


cont'd 
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pei^EGftflOWS (Cont'd) 

Mr. Podovinikof f , Chief Executive Officer, B.C. Central 
Credit Union, read from a brief previously circulated which expressed 
grave concern that decisions may be made at this point in time 
relative to building heights in Area lOA. The B.C. Central Credit 
Union requested that Council permit adequate time for a comprehensive 
visual analysis of the impact of the proposed housing components 
on the area. 

Mr. D. Hickley, Assistant Director of Planning, and Mr. 
E.D. Sutcliffe, False Creek Project Manager, also addressed 
Council on this matter. 

MOVED by Aid. Rankin 
THAT 

a) - no building adjacent to the south end of Granville 

Bridge be permitted above bridge deck level; 

b) - the "Guidelines for the proposed lOB building 

flanking Granville Bridge" stated on page 11 of 

the Manager's report dated July 5, 1978, be approved; 

c) - in the event that a substantial difference of opinion 

arises between the applicant and the Development 
Permit Board from approvals given by Council in 
adopted Area Development Plans, the matter may be 
referred to Council for consideration. 

d) - pending the adoption of the City-wide view policies 

and guidelines, a similar view impact analysis be 
required for development permit applications for 
high buildings around other bridges within the City. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Puil 

THAT the Director of Planning, in association with the B.C. 
Central Credit Union and the False Creek Development Group, carry 
out a visual analysis of the proposed buildings in Areas lOA 
and 6, Phase II, and the effect such buildings could have on the 
views from Granville and Burrard bridges, and report back. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Gibson 

THAT this matter be referred back to the Planning and 
Development Committee for further consideration. 

- LOST 

(Aid. Bellamy, Ford, Puil, Rankin and the Mayor opposed) 

The motion to refer having Lost, the motion by Alderman Puil 
was put and Carried Unanimously. 


CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Personnel Matters (Cont'd) 

Employee Assistance Program 
(Clause 2) 


MOVED by Aid. Rankin 

THAT the recommendations of the City Manager, as contained 
in this clause, be approved. 

- CARRIED 

(Aid. Gerard and the Mayor opposed) 


The Council recessed at 3:50 p.m., and 
reconvened at 4:10 p.m. 


CITY tIAMAGER'S Am OyHER ggPQRg^g (Cont'd) 
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Property Matters 
(August 11, 1978) 

The Council considered this report vvhich contains three 
clauses, identified as follov.'s: 

CI. 1. City-ov;ned Land in Area "A", Champlain Heights 
N/S of 58th Avenue, East of Kerr Road. 

CI. 2. Rental Review - Larwill Park, bounded by Dunsmuir, 
Beatty, Georgia and Cambie Streets. 

CI. 3. Consent of Assignment of Lease - 157 2 ^'Jest 4th Avenue. 


City-owned Land in Area "A", 
Champlain Heights, N/S of 
58th Avenue, East of Kerr Road 
(Clause 1) 


Council noted a delegation 
on this matter. 


request from Mr. J. Scholefield, 


MOVED by Aid. Puil 

THAT consideration of this matter be deferred to the next 
meeting of Council, pending the hearing of a delegation from 
Mr. John Scholefield. 

- CARRIED UNANIMOUSLY 

Clauses 2 and 3 . 

MOVED by Aid. Puil 

THAT the recommendations of the City Manager, as contained 
in clauses 2 and 3 of this report, be approved. 

- CARRIED UNANIMOUSLY 


B. Manager's Report 
(August 8, 1978) 

Regulation of Shopping Hours 

MOVED by Aid. Rankin 

THAT the following recommendations of the Acting Director 
of Permits and Licenses, contained in this report, be approved: 

A. The Shops Closing By-law be amended to allow Barber Shops 
to remain open Monday to Saturday inclusive and be allowed 
to open Thursday and Friday evenings until 9:00 p.m. 

B. Council seek an amendment to Section 279A (7) of the Charter 
which would permit Council to regulate which of the statutory 
holidays that shopping may be allowed and to differentiate 
between what types of business, areas and locations, as to 
hours of opening or closing. 

C. Council request an amendment to Section 279A (2) of the 
Charter so that the last sentence reads: 

"Such By-law may classify shops and may differentiate 
between classes, areas and location as to hours and 
days for opening or closing." 

FURTHER THAT with respect to recommendation 'A' the Director 
of Permits and Licenses be instructed that when the amending 
by-law is prepared, it be forwarded to the appropriate associations 
and unions for information. 

- CARRIED UNANIMOUSLY 
(Alderman Puil opposed to recommendation 'B') 


ilfigTia^r Comicil, .Ajagaat 15, 1978 


CITY lMT^NAGKR'S and OTHER REPORTS (CCliit.*4^ 

Be gvii.a|4.gii Shappxng ijours {cont'd) 

MOVED by Aid. Rankin 

THAT the following items be deferred, pending further 
discussion between the Mayor and the Acting Director of Permits 
and Licenses: 

D. Pending approval of the Charter amendments. Council is 
requested to determine if enforcement action should be 
withheld : 

(i) against stores in certain character areas 

(e.g. Chinatown, Gastown) which open after 
hours and on Statutory Holidays: 

(ii) against certain type of stores in other parts 
of the City (e.g. those exempt under the Shops 
Closing By-law) that open on Statutory Holidays: 

E. If D(i) and/or D(ii) above is accepted. Council may wish 
to specify on which Statutory Holidays the closing 
requirements should be enforced. 

F. Should the Lord's Day Act be enforced against all stores 
in contravention with the Act or should action be withheld 
against certain types of stores (e.g. those exempt under 
the Shops Closing By-lav; and lumber stores) and those 

in special character areas, such as Gastown, Chinatown 
and Robsonstrasse? 

- CARRIED UNANIMOUSLY 


C . Manager ' s Report 
(August 8, 1978) 

Liaison with the P.N.E. 

MOVED by Aid. Kennedy 

THAT the recommendation of the City Manager, as contained 
in this report, be approved. 

- CARRIED UNANIMOUSLY 

During consideration of this report. Alderman 
Kennedy requested that the City Engineer 
report to the Transportation Committee on the 
traffic implications of the proposed expansion 
plans of the P.N.E. The Mayor so directed. 


D. Manager's Report 
(August 3, 1978) 

Police Employee Parking on Parcels 
C & D Strathcona - Proposed Amendment 
to Temporary Parking Provisions of 
the Zoning and Development By-lav/. 


MOVED by Aid. Kennedy 

THAT recommendation A of the City Manager, as contained in 
this report, be approved - 

- CARRIED 

(Aid. Gerard, Puil and Rankin opposed) 

MOVED by Aid. Kennedy 

THAT recommendation B of the City Manager, as contained in 
this report, be approved. 

- CARRIED UNANir.OUSLY 
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Board of Administration, December 11, 1970 .... (BUILDING - 6) 
Clause 6 continued 


The owner of the property was contacted and advised of the 
conditions noted above. 

Re-inspections of the property showed that the missing downpipe 
had been replaced. The rear yard has been checked by the 
Health Department which reports that no action can be taken under 
the Tidy Properties By-law at this time." 

Your Board forwards the above report for the INFORMATION of Council. 

RE C OMMEN DAT I ON 

7. Site Bounded by Burrard, Nelson, 
Hornby, Helmcken - King George/ 
Dawson School 


His Worship the Mayor and City Council have received a letter from the 
Vancouver Board of Trade in regard to the disposal, by the Board of 
School Trustees, of Block 80, D.L. 541. The property in question is 
the former King George/Dawson School site bounded by Burrard, Nelson, 
Hornby and Helmcken Streets. This property was recently advertised 
by the Vancouver Board of School Trustees for development proposals. 

The Board of Trade letter recommends that the property not be dis- 
posed of until the Planning Department report on alternative concepts 
for Downtown development has been considered by Council after re- 
ceiving submissions from interested groups. The closing date for 
receipt of replies from interested groups was November 30th. The 
Planning Department is now analysing the submissions for a report to 
Counci 1 . 

The Board of Trade suggests a "land bank" as a method of acquiring and 
holding land for exchange, sale, or open area purpose, to fit in with 
future plans for City development. 

The Director of Planning reports as follows: 

" Land Bank 

This land is owned and controlled by the Vancouver Board of 
School Trustees alone. It is an asset which is not subject to 
approval by the Department of Education in Victoria. It re- 
presents a source of capital funds for the local School Board 
which must be realized in one way or another. The assignment 
of funds for park purchase under the 1971 - 1975 Capital Budget 
is based on two tables of priorities, approved by the Board of 
Parks and Public Recreation. Block 80 is not on Table 1 or 
Table 2 of lands to be considered for purchase before 1975. 

The suggestion of the Board of Trade to create a land bank, 
although worthwhile, is therefore a new policy for which funds 
are not at present available. 

Development 

The Director of Planning however also has been concerned about 
the form of development which may be anticipated as Block 80 
and has communicated with the Board of School Trustees. 

The following file notes were made of a discussion about the 
matter with the Chairman of the Board of School Trustees on 
October 30th: 


cont ' d 
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CITY MANAGER'S AND OTHER REPORTS (l?e«fe'»lS3! 

E. City Manager's Report 
(August 10, 1978) 

Champlain Heights - Enclave 1 

MOVED by Aid. Rankin 

THAT the recommendation of the City Manager, as contained 
in this report, be approved. 

- CARRIED UNANIMOUSLY 


I. Report of Standing Committee 
on Community Services 
(July 27 , 1978) 

The Council considered this report v/hich contains ten clauses, 
identified as follov;s: 

CI. 1. Soft Rock Cafe, 1921 VJest 4th Avenue. Noise Complaints, 
Cl. 2. Fire By-law Upgrading - Hotel Vancouver - 

Progress Report. 
Cl . 3. Liquor Permit Application - 870 Denman Street, 

Development Permit Application No. 80287. 
Cl. 4. Liquor Permit Application - 2352-58 West 41st 

Avenue, Development Permit Application No. 81180. 
Cl. 5. Liquor Permit Application - 610 Jervis Street. 

Development Permit Application No. 80593 
Cl. 6. Liquor Permit Application - Lots 9 & 10 Granville 

Island. False Creek - Development Permit 

Application No. 81119. 
Cl. 7. Liquor Permit Application - 3204 TVest Broadway 

Development Permit Application No. 81273. 
Cl. 8. Liquor Permit Application - 1724 Davie Street, 

Development Permit Application No. 80902. 
Cl. 9. Handicapped Resource Centre - Request for Land. 
Cl.lO. Downtown Comjnunity Workers re Chronic Alcoholics. 

Clauses 1,3-8 and 10 inclusive 

MOVED by Aid. Rankin 

THAT the recommendations of the Committee, as contained 
in clauses 1, 3,4,5,6,7,8 and 10, be approved. 

- CARRIED UNANIMOUSLY 


Fire By-law Upgrading - 

Hotel Vancouver - Progress Report 

(Clause 2) 


During consideration of this clause. Council noted a letter 
from Mr. A. H. Hart, Q.C., Senior Vice-President of Canadian 
National, advising on the progress of the Hotel Vancouver fire 
protection, detection and control program. Mr. Hart stated 
that Canadian National did not believe that funds will be well 
spent on sprinkling the Main Floor, the Main Mezzanine Floor, 
the First or Convention Floor and the First Mezzanine Floor, and 
asked that arrangements be made for this area to tie into the 
building alarm system. He also requested that the requirements 
for installation of stair-well screens around the grand staircase 
and for the cutting of new stair-wells and other structural 
details be deleted. The letter invited City Council Members to 
visit the Hotel in the near future. 

Council also noted a memorandum dated July 11, 1978, from the 
Fire Chief, commenting on Mr. Hart's letter, and stated that 
correspondence on file indicates that satisfactory proposals have 
been made by Canadian National to the Fire Marshal, and after certain 
modifications , accepted by both parties. 


ftegTjlaj council, Auguat 15 , 19?6. |i» 


CITY IJANACER'S AND OTHSR REPORTS (Cont'd) 


Comnunity Services 

(July 21, 1978) (Cont'd) 

Fire By-law Upgrading - 
Hotel Vancouver (CQnt'dj 

IIOVED by Aid. Kennedy 

THAT Council accept the invitation from Canadian National 
to visit the Hotel Vancouver for an 'on site' discussion of its 
Fire By-law upgrading. 

- LOST 

(Aid. Bellamy, Ford, Gibson, Puil, Rankin 
and the Mayor opposed) 

MOVED by Aid. Gibson 

THAT the Resident Director of Canadian National be requested 
to appear before the Standing Committee on Community Services 
V7hen the next progress report on Fire By-law upgrading for the 
Hotel Vancouver is before it. 

- CARRIED UNANIMOUSLY 


Handicapped Resource Centre 

Request for Land 

(Clause 9) 


VJhen considering this clause. Council noted a letter from 
the Supervisor of Properties on behalf of the Property Endo\\mient 
Fund Board. The letter indicated that the Board endorsed the 
proposed lease but recommended that it be subject to the Handicapped 
Resource Centre being granted a development permit. 

MOVED by Aid. Rankin 

THAT the recommendation of the Committee be amended and then 
approved as follows: 

'THAT the Handicapped Resource Centre enter a 6 0-year 
prepaid lease with the City for the sum of $30,000 to 
develop a non-profit group home for handicapped at 
Lots 6 and 7, Block "B", District Lot 37, on the south 
side of Cheyenne Street, subject to the existing G.V.R.D 
sewer easement, with the lease to be drav/n to the 
satisfaction of the Director of Legal Services and 
Supervisor of Properties, and subject to the Handicapped 
Resource Centre being granted a development permit . ' 

- CARRIED UNANIMOUSLY 

Underlining denotes amendment 


II. Report of Standing Committee 
on Planning and Development 
(July 27, 1978) 


The Council considered this report, which contains three 
clauses, identified as follows: 

CI. 1. Monthly Status of Rezoning Applications. 

Cl. 2. Shaughnessy Heights Property Owners' Association - 

Planning Study. 
Cl . 3. Public Competition for "Ideas and Concepts" - 

Park at Burrard/Dunsm.uir . 


Cent 'd 
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stA-^'gne c'cimttssm reports (cont'd) 

Planning & Pevelopment (Cont'dJ 

Clauses 1 and 2. 

MOVED by Aid. Gibson 

THAT the recommendations of the Committee, as contained in 
clauses 1 and 2 of this report, be approved. 

- CARRIED UNANIMOUSLY 

Public Competition for "Ideas and 
Concepts" for a park at Burrard/Dunsmuir 
(Clause 3) 

MOVED by Aid. Gibson 

THAT recommendations "A" to "E" of the Committee be approved. 

- LOST 

(Aid. Bellamy, Ford, Gerard, Kennedy, Puil and the Mayor 

opposed . ) 

MOVED by Aid. Gibson 

THAT recommendations "F" and "G" of the Committee be approved. 

- CARRIED UNANIMOUSLY 


III. Report of Standing Committee 
on Finance and Administration 
(July 27, 1978) 


The Council considered this report which contains three 
clauses, identified as follov/s: 

Cl . 1. Britannia Community Services Society - 

1978 Operating Budget. 
Cl. 2. Police Compound Attendants. 
Cl. 3. Civic Theatres Revenue and Expenditures. 

Clauses 1, 2 and 3. 

MOVED by Aid. Rankin 

THAT the recommendations of the Committee, as contained in 
clauses 1, 2 and 3 of this report, be approved. 

- CARRIED UNANIMOUSLY 


IV. Report of Standing Committee 
on Transportation 
(July 27 , 1978) 


The Council considered this report v/hich contains tv/o 
clauses, identified as follov/s: 

Cl. 1. Parking Lot Directional Signs in Dov/ntown Vancouver. 
Cl. 2. Summary of Downtown Pedestrian Surveys. 

Clauses 1 and 2 . 

MOVED by Aid. Kennedy 

THAT the recommendations of the Committee, as contained 
in clauses 1 and 2 of this report, be approved. 


- CARRIED UNANIMOUSLY 


Regular Council, August 15, 1978 


7,16 

, 18. 


S'gA$?#?1^g COKJUTTEE REPORTS {CpflfcM) 


V. Report of Standing Committee 
on Community Services 
(August 3 , 1978) 


The 

Council considered this report which contains eleven 

clauses , 

identified as follows: 

CI . 

1 . 

Advertising for Voters' List Canvass. 

CI . 

2 . 

Implications of R.R.A.P. Funding on Low Cost Rental 



Housing . 

CI . 

3. 

Montessori Day Care Centre - Request for Land. 

CI. 

4. 

Hildon Hotel, 5 West Cordova Street; failure to 



comply with the Lodging House By-lav;. 

CI. 

5 . 

Senator Hotel, 1212 Granville Street; failure to 



comply with the Lodging House By-law. 

CI. 

6. 

Wonder Rooms, 5 East Cordova Street; compliance 



with the Standards of Maintenance By-law. 

CI. 

7. 

Control of Sale of Rubbing Alcohol. 

CI. 

8 . 

Dial-a-Dietitian Service - Grant Request. 

CI. 

9. 

Development Permit - Dock Restaurant Ltd., CNR Pier 



North Foot of Main Street. 

CI. 

10. 

Lifeguarding on VJreck Beach. 

CI. 

11. 

Extension of Hours for "Pubs" within Beer Parlours. 


Clauses 1 and 2 . 

MOVED by Aid, Rankin 

THAT the recommendations of the Committee, as contained in 
clauses 1 and 2 of this report, be approved. 

- CARRIED UNANIMOUSLY 

Montessori Day Care Centre - 

Request for Land 

(Clause 3) 


MOVED by Aid. Kennedy 

THAT consideration of this clause be deferred, pending a 
report from the Director of Social Planning on recurring complaints 
from citizens in the area on the proliferation of community uses. 

- CARRIED 

(Aid. Rankin opposed) 

Hildon Hotel, 50 V-Jest Cordova Street 

Failure to comply with the 

Lodging House By-law. 

(Clause 4) 


MOVED by Aid. Rankin 

THAT the recommendations of the Committee, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Kennedy 

THAT consideration of this clause be deferred and that a 
representative of the owners be requested to appear before Council 
to discuss this matter. 

- LOST 

(Aid. Bellamy, Ford, Gerard, Gibson, Puil, Rankin 
and the Mayor opposed ) 

The motion to defer having Lost, the motion by Alderman 
Rankin was put and Carried Unanimously 
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STANDING COMiCETTEE EEPORTg {Cont:-.*a:J 
goannunity Services (Gont'dJ 

clauses 5, 6 and 7 . 

nOVED by Aid. Rankin 

THAT the recommendations of the Committee, as contained in 
clauses 5, 6 and 7 of this report, be approved. 

- CARRIED UNANiriOUSLY 


Dial-a-Dietitian Service 
Grant Request 
(Clause 8) 


MOVED by Aid. Rankin 

THAT the recommendations of the Committee, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 

AND BY THE 
REQUIRED MAJORITY 

Development Permit - Dock 
Restaurant Ltd., North Foot 
of Main Street. 
(Clause 9) 

MOVED by Aid. Rankin 

THAT the recommendation of the Committee, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 


Lifeguarding on VJreck Beach 
(Clause 10) 


MOVED by Aid. Rankin 

THAT the recommendation of the Committee, as contained in 
this clause, be approved. 

- CARRIED 

(Aid. Gerard, Kennedy and Puil opposed) 


Extension of Hours for "Pubs" 
within Beer Parlours 
(Clause 11) 


MOVED by Aid. Rankin 

THAT the recommendation of 
this clause, be approved. 


the Committee, as contained in 

- CARRIED UNANIMOUSLY 


VI. Report of Standing Committee 
on Planning and Development 
(August 3, 1978) 


The Council considered this report which contains three 
clauses, identified as follows: 

Cl. 1. Floor Space Ratio and Floor Areas of Apartment 

Buildings (Lofts) 
Cl. 2. Dov;ntov;n-Eastside NIP/RRAP Status Report. 
Cl. 3. Composition of the Oppenheimer Area Planning Committee. 

Clauses 1, 2 and 3 . 

MOVED by Aid. Gibson 

THAT the recommendations of the Committee, as contained in 
clauses 1, 2 and 3 of this report, be approved. 


- CARRIED UNANIMOUSLY 


REgular Council, August 15, 197 8 ^ .20 

fi^KDlNG COMMITTEE RBPORTg (COnt^d) 


VII. Report of Standing Committee 
on Finance and Administration 
(August 3, 1978) 


The Council considered this report which contains two clauses* 
identified as follows: 

CI. 1. Visit of Delegation from Sister City Yokohama, 

Japan - August 14 - 21, 1978. 
Cl. 2. Senior Staff Organization - Vancouver Public Library 

MOVED by Aid. Kennedy 

THAT clause 1 be received for information and the recommend- 
ations of the Committee, as contained in clause 2, be approved. 

- CARRIED UNANIMOUSLY 


RISE FROM COflMITTEE OF THE WHOLE 

MOVED by Aid. Bellamy 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Bellamy 
SECONDED by Aid. Rankin 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


NOTICE OF MOTION 


The following Notices of Motion were submitted and 
recognized by the Chair. 


1 . Traffic Restrictions on Robson Street 

MOVED by Aid. Kennedy 
SECONDED by Aid. Puil 

THAT WHEREAS Council has resolved that the short section 
of Robson Street between Howe and Hornby be closed to all 
traffic except buses; 

AND WHEREAS this has proved to be an unnecessarily severe 
restriction causing confusion and congestion on adjoining streets 
for several blocks around; 

AND WHEREAS all public service vehicles have to manoeuvre 
around this obstruction causing delay, extra costs and pollution 
in other streets; 

AND WHEREAS taxis have to charge customers for extra mileage 
as a result of the Robson Street restriction, then 

BE IT RESOLVED THAT 

the constraints on public service vehicles, and 
^ the ban on taxi traffic in this part of Robson Street 

be withdrawn forthwith. 


(Notice) 
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2 . Increase in Bus Fares 

MOVED by Aid. Rankin 

THAT WHEREAS Robert Bonner has announced a transit fare 
increase of 4 2% which is the second increase in less than two 
years, while transit service has been cut back; 

AND WHEREAS a fare increase will reduce ridership which 
will result in further service cutbacks and denser traffic; 

AND WHEREAS neither B.C. Hydro nor the Provincial Government 
have consulted either with Vancouver citizens or v;ith City Council 
on the fare increase; 

THEREFORE BE IT RESOLVED THAT 


City Council strenuously oppose the fare increase; 

City Council send a delegation of Council Members to 
meet with the Cabinet before September 5th and 
strenuously oppose the fare increase; and 

City Council set up a well-advertised Public Meeting 
on the fare increase and service cutbacks, and the 
Provincial Cabinet be invited to hear representations 
from Vancouver citizens at that time. 


(Notice) 


The Council adjourned at 5:10 p.m. 


The foregoing are Minutes of the Regular Council 
Meeting of August 15, 197 8, adopted by ^iojincil 
on August 29 , 1978 . / / 
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MANAGER'S OFFICE 


August 11th, 1978 


TO: Vancouver City Council 

SUBJECT: Rapid Transit Study 
CLASSIFICATION: Recommendation 


The City Manager submits the attached reports on the GVRD's 
LRT Study from: 

- the City Engineer 

- the Director of Planning 

- the Director of Finance 


The three reports have not been co-ordinated by the City 
Manager, and do not contain any recommendation from the 
Manager. This was regarded as inappropriate in view of 
the City Manager's role as Chairman of the Staff Committee which 
is making recommendations to the GVRD Board. 

At this point. Council may wish to consider the comments as 
submitted for discussion purposes. The Department Heads will 
be present in Council to explain their views. 

Following the discussion on August 15th, Council could ask 

the three Departments to submit one joint report to Council 

on August 29th. This would contain joint recommendations 

on the position that might be taken by the City's GVRD Directors 

on August 30th, regarding the recommendations before the Board 

and specifically regarding the further work of the GVRD Study 

Team. 

The City Manager RECOMMENDS that Council request such a joint 
report . 


FOR AOOPTIOM SEE PA<;E(5) ., 
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MANAGER'S REPORT 


SUPPORTS U/B-2 


DATE August 9, 1978 

TO: VANCOUVER CITY COUNCIL 

SUBJECT: Phase II - City Initiatives re Prostitution 
CLASSIFICATION: RECOMMENDATION 


The Chief Constable and the Director of Social Planning report: 

On July 25th, 1978, City Council received a report from the Vancouver Police 
Department dealing with prostitution in the downtown core of Vancouver. The 
report described three phases of police activity in trying to deal with this 
problem: 

Phase I 

Concentrated Police efforts to control the annoyances created by vehicular 
traffic by enforcement of existing law, e.g. Motor Vehicle Act Regulations re 
obstruction, squealing tires and horn blowing. The Traffic Division has 
deployed units to supplement patrol units in enforcing these regulations during 
the late evening and early morning hours . 

The Davie Street beat has been augmented with two members of the School Liaison 
office and members at 52 Water Street. These additional members will be con- 
centrating their efforts, in concert with the Department of Human Resources, on 
juveniles involved in prostitution and those potentially vulnerable in this 
regard. 

Morality and Immigration are working together in an attempt to remove alien 
prostitutes . 

City Council at its meeting on July 25th, 1978 concurred with the proposals 
set forth by the Police for Phase I. 

Phase II 

Phase II deals with those environmental factors which are contributing to the 
problem - liquor outlets, all-night cafes, clubs and convenience stores. It 
was suggested: 

1) that the liquor store at Bute and Davie Streets either be removed or that 
the closing hour be 6:00 p.m. 

2) that the hours of operation of the various clubs, cafes and convenience 
stores be curtailed to a common closing time (suggested) of 0200 hours. 

The effect of this phase, if implemented, would be to make the social and 
environmental factors more conducive to normality both in regard to traffic and 
street prostitution. 

A combined report from Social Planning and Police was suggested to examine the 
feasibility of the Phase II proposals. 

Phase III 

Phase III called for changes in legislation. During Council discussion on the 
matter July 25th, 1978, Alderman Rankin agreed to defer Council resolutions 
pertaining to Phase II until Council meeting of August 15th, 1978, awaiting the 
joint report from Social Planning and Police Departments on the feasibility of 
the proposals outlined in Phase II. 

The following report deals with the Phase II proposals: 

After discussions and a review of police reports on the Phase II proposals. Police 
and Social Planning officials are of the opinion that prostitution and related 
traffic and noise problems are primarily a street phenomenon. There appears to 
be an incidental relationship between prostitution and the hours of operation and 
management of the liquor store, clubs, cafes and convenience stores. 


Liquor Store, Davie and Bute 


This store is open from 10 a.m. to 6 p.m. each day except Friday 
when it remains open til 9 p.m. 

The store services approximately 1200 customers per day. The 
heaviest hours of sales are between 11:30 a.m. and 1:30 p.m. and 
between 4 p.m. and 6 p.m. The primary concern with the liquor 
store is the traffic problem it presents. There is no parking 
related to the liquor store and the police report states that 
store patrons virtually abandon their cars in the roadway and 
lane. This combined with jay-walking is disruptive to normal 
traffic flow. 

Since the liquor store is a provincial building the normal 
development permit process including parking requirements do 
not apply. 

The Social Planning Department conducted a survey of the customers 
of this particular liquor outlet. The survey was carried out 
during opening hours on August 3,4 & 5, 1978. Every 10th 
customer was interviewed. The purpose of the survey was to 
ascertain : 

a) whether customers worked or lived in the West End 

b) did they drive or walk to the liquor outlet 

c) how far did they travel to reach the liquor outlet 

d) if driving, where did they park 

The survey covered 420 people. 304 (70%)of the patrons lived 
or worked in the area, 256 (60%) of the patrons walked to the 
liquor store; 124 (30%) of the patrons drove to the liquor 
store and 81 (19%) parked illegally in the lane. 

The surveyor made the following observations: 

1) during the three days of the survey, street people ie^ 
prostitutes, drunks, were not visible. 

2) double parking and illegal lane parking are a recognizable 
problem however not all these persons are going to the 
liquor store. Many customers are also going to the Produce 
store in the area. 

3) the liquor store was quiet Friday night with no change in the 
types of customers. 

4) beer was available from 2 p.m. to 5 p.m. on Saturday August 5. 
This obviously created more customers, however traffic in 
the area was not noticeably affected. 

In summary the area does have a traffic problem however it 
cannot be blamed on the liquor outlet. In addition the liquor 
outlet does not appear to be a haven for street people. 

Clubs, Cafes and Convenience Stores 

In the downtown area there are 9 businesses which are open 24 
hours a day and 34 which are open until 2,3, or 4 a.m. in the 
morning. This includes Davie, Denman, Robson, Thurlow, Burrard, 
Granville, Hornby and Seymour Streets. The Vancouver Police 
Department reports that the majority of these stores and 
cafes are well managed and have little effect on the street life 
of the area. 

In considering whether the store closing hours should be changed 
the following points have been considered: 

1. There are numerous persons who work shift work and find a 
24 hour convenience store or cafe a benefit. 

2. The restaurants and clubs are utilized by a variety of citizens 
who enjoy late night spots for entertainment. 


^ ' 405 

Board of Administration, December 11, 1970 .... (BUILDING - 7) 

Clause 7 continued 

'The Chairman cf the Board of School Trustees assures me 
that there is no commitment at the present time to any 
form of development on Block 80. He gave his assurance 
that before any commitment is made he will contact me 
for further discussions. 

I told him of our desire to fit the development of this 
block into downtown in an effective way and he concurred 
with the objective.' 

To confirm the intention in the memo, the Secretary-Treasurer 
of the Board of School Trustees wrote as follows: 

'Dr. Oberlander has requested that I reply on his behalf 
to your letter of November 12th, regarding the lease of 
the property. Block 80, D.L. 541. 

He has asked me to assure you that there is no disagree- 
ment with your memorandum of October 30, 1970, and that 
the City will be kept informed as the matter progresses.'" 

Your Board RECOMMENDS that Council endorse the action of the Director 
of Planning and instruct him to report in due course on development 
proposals which may be received for Block 80, D.L. 541, and that the 
Board of Trade be thanked for their letter and sent a copy of this 
report. 

(Copies of the letter from the Vancouver Board of Trade 
dated November 20, 1970 are circulated to Council for 
information . ) 


****** 


3. The West End particularly has people living in isolated apartments who 
find late night clubs a source of social contact. 

4. Random closure of Downtown establishments would only move the traffic 
to other parts of the City. 

There have been occasions where police have found businesses to be poorly 
managed in that they tolerate table hopping, loitering of juveniles, drug 
exchanges and other undesirable behaviour. To deal with these establishments, 
it is suggested that the following steps be taken: 

A. The Vancouver Police Department Youth Care from 52 Water Street continue 
its surveillance of the operations of the downtown core. 

B. Those operations whose management encourages or tolerates table hopping, 
loitering of juveniles, drug exchanges and other undesirable behaviour 
should be ret>orted on and brought before Community Services Committee 

of Council to show cause why their business license should not be 
suspended. This procedure will be initiated by the Social Planning 
Department in conjunction with the Vancouver Police Department. It 
would include a warning by the Vancouver Police Department and then 
a report brought to the Community Services Committee by the Social 
Planning Department. 

The Director of Social Planning RECOMMENDS that: 

C. The traffic situation in the vicinity of Bute and Davie be investigated 
by the Engineering Department of the City of Vancouver for report back 
to City Council at an early date. 

D. Those businesses whose management is deemed to be unsatisfactory be 
reported on to Community Services Committee jointly by Police and Social 
Planning Departments and owners be requested to show cause why their 
business license should not be suspended. 

E. The store hours in the downtown core remain as is. 


The City Manager RECOMMENDS that the above Recommendations "A" to "E" be 
approved . 


FOR ADOPTION SEE P ^Gl{S\. JQ.^... 
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MANAGER'S REPORT, AUGUST 11, 1978 (WORKS: Al - 1) 


WORKS & UTILITY MATTERS 


INFORMATION 

1 , Tender Awards 

The Purchasing Agent reports as follows;: 

"In accordance with Council Policy, contracts for the following supplies 
were awarded by the City Manager/authorized City Officials: 

Supply and Delivery of Stainless Steel Mesh 

Supply and Service of Chemical Toilets 

Lead Acid Storage Batteries 

Supply of Reflective Sheeting 

Waterworks Gate Valves 

Supply of Propane Gas and Storage Tanks 

Traffic Signal Equipment 

Waterworks Brass and Screwed Brass Fittings 

Supply of Traffic Signal Equipment 

Street lighting Mast Arms (For Steel POles) 

Supply and Delivery of Sewer and Waterworks Grey Iron Castings 
Supply of Steel Poles 
Tires and Tubes 
Automobiles (1) 

Cast Iron or Ductile Iron Waterworks Fittings and Hydrants 
Supply of Communication Cable 

Copies of the details of the Tender Awards are attached." 

The City Manager submits the foregoing report for Council's INFORMATION 


FOR ADOPTION SEE PAGE(S) ..7Q;^S^. 


Manager's Report, August 13, 1978 


(BUILDING: A-4 - 1) 


BUILDING AND PLANNING MATTERS 


RECOMMENDATION 

1. Amendment to Schedule I'. (Required Parking Spaces) Zoning and 
Development By-law No. 3575 

The Director of Planning reports as follows: 

"Council at its meeting of September 27, 1977, referred the 
consideration of an amendment to Schedule B which would 
require parking for one and two dwelling units over conmercial 
space to a Public Hearing. 


Background 

The original intent and consideration of this proposed amendment is included in 
the City Manager's Report which is dated September 23, 1977. This report is 
attached as Appendix A. 


Analysis 

Before setting a Public Hearing Date, the Director of Planning undertook to review 
the number of properties which might be affected by this proposed amendment and 
considered the possibilities of contacting the affected commercial property owners. 
Additional analysis of the proposed amendment was also undertaken and it was es- 
tablished that some significant negative impacts would result were the proposed 
amendment pursued. The proposed amendment is now considered to be inappropriate. 

It is apparent that on lots smaller than 42 feet (12.802 m) in width the amendment 
may eliminate the possibility of residential uses in conjunction with commercial 
uses since the additional off-street parking spaces could not readily be provided 
on smaller 'ots. From the information which we have it would appear that approxi- 
mately fifty percent (50%) of commercially zoned properties are less than 42 feet 
(12.802 m) 1n width: 



Less than 33 ft. 
(10.058 m) 

33ft. (10.068 m) to 
33.99ft. (12.189 m) 

40ft. (12.192 m) to 
49.99 ft. (15.237 m) 

50ft (15.240 m) 
and over 

Total 

No. of Properties 

600 

802 

360 

1.370 

3,132 

Percentage 

19t 

25.6% 

u.n 

W 

lOOJ 


Subsequent to the referral of this proposed amendment to a Public Hearing, a Task 
Force comprised of both Planning and Engineering Department staff has been 
established to review a number of perceived deficiencies regarding residential, 
commercial and industrial off-street parking and loading requirements/standards 
as presently established under Zoning and Development By-Law No. 3575. It is 
likely that some changes may be initiated which will affect commercial properties 
and it is felt that such proposals should be comprehensively developed and 
discussed with both the affected property owners and Council. 

RECOMMENDATION: The Director of Planning recommends that the application 

to amend Zoning and Development By-Law No. 3575 to require 
provision of off-street parking spaces for one or two 
dwelling units developed over commercial space be 
withdrawn, noting that a comprehensive review of off- 
street parking and loading requirements/standards is 
being undertaken by a Task Force and the amendment as 
presently proposed would have some significant negative 
impacts upon redevelopment possibilities on smaller com- 
mercially zoned lots." 

The City Manager RECOMMENDS that the fov-egoing recommendation of the 
Director of Planning be approved. 
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2. Exterior Alterations to Heritage Building: B.C. Permanent 
Loan Building, 330 West Pender, P.P. A. No. 81457 

The Director of Planning reports as follows: 

"In March, 1976, Council designated the B.C. Permanent Loan Building 
as a Heritage Building. Under the provisions of the Heritage 
Designation By-law, no alterations to the exterior may be carried 
out without Council's approval. A Development Permit Application 
has been made for alterations to the building which would include 
replacement of the front door, replacement of glass in front windows, 
and construction of a new rear fire escape. 

The Director of Planning approved the Development Permit Application 
on July 24, 1978, subject to approval by City Council after receiving 
advice from the Heritage Advisory Committee. 

During their summer break the Heritage Advisory Committee has arranged 
for minor items of this kind to be reviewed by one member, Mr. Richard 
Henriquez, with the rest of the Committee polled by telephone. 
This process was followed in the case of this permit application and the 
Committee now recommends approval. 


The Director of Planning recommends that Council approve the alterations 
to the B.C. Permanent Loan Building as described in Development Permit 
Application #81457. 


The City Manager RECOMMENDS that the foregoing recommendation of the 
Director of Planning be approved. 

3. Exterior Alterations to Heritage Building: First Baptist 
Church, 969 Burrard Street. Building Permit Application 
job No. 1980 

The Director of Planning reports as follows: 

"In December, 1976 Council designated the First Baptist Church as a 
Heritage Building. Under the provisions of the Heritage Designation 
By-law, no alterations to the exterior may be carried out without 
Council's approval. A Building Permit Application has been made for 
construction of a new fire exit as required by the Fire Marshal . 

The Building Department approves this application. 

During their summer break the Heritage Advisory Committee has arranged 
for minor items of this kind to be reviewed by one member, Mr. Richard 
Henriquez, with the rest of the Committee polled by telephone. This 
process was followed in the case of this permit application and the 
Committee now recommends approval. 


The Director of Planning recommends that Council approve the 
alterations to the First Baptist Church as described in Building 
Permit application job #1980." 


The City Manager RECOMMENDS that the foregoing recommendations of the Director 
of Planning be approved. 


4. Riley Park Neighbourhood Improvement Program 
Six-Month Progress Report No. 2 


The Director of Planning reports as follows: 
INTRODUCTION: 

On 26 July, 1977, City Council approved the Riley Park N.I. P. Concept 
Plan which includes funding allocations for N.I. P. projects, other 
proposed planning studies and actions as well as various citizens' 
initiatives to improve the Riley Park Community. The purpose of 
this report is to describe progress made to date on implementation 
of this Concept Plan. 

It is a requirement of C.M.H.C. that progress reports on N.I. P. 
Implementation be prepared at six-month intervals. Implementation 
for Riley Park N.I. P. is scheduled over up to five six-month intervals 
between August, 1977 and January, 1980 for which Administration 
funding is Appropriated. This report covers progress through the 
second six-month interval to 31 July, 1978. 

PROGRESS ON PROJECTS: 

Attached as Appendix I to this report is a summary outline of the 
status of all works by the staff and the Riley Park Citizens* N.I. P. 
Planning Committee for the improvement of Riley Park. This summary 
provides an overview for Council of the amounts allocated and appropriated 
to date for each N.I. P. project, the time interval in which report 
to Council on each item is scheduled and additional notes to provide 
an indication of the extent of work to date on each project. 

The focus of staff activity during this six-month interval has been 
on: 

- project implementation of highly visible improvements 
especially to Schools, Parks and the Main Street 
commercial area; 

- early project development where large N.I. P. investment 
and/or complex arrangements/agreements are required, 
including the Recreation Complex Additions, Neighbourhood 
House/Youth Centre, Library and Community Vans; 

- analysis of emerging planning issues as per the N.I.P. 
Terms of Reference, including Professional Baseball in 
Bailey Stadium, proposed closure of 23rd Avenue at 
Tupper School, the Quebec St. Townhouses Proposal and 
other pending new developments; and 

- continuing promotion and processing of R.R.A.P. applications. 

The motivation for work during this six-months has been to get visible 
projects on the ground as a stimulus for private sector investment in 
neighbourhood improvement; to start work early on projects that will be 
time consuming to complete; and, to provide City Council with information 
about area conditions and opinions relative to local issues from active 
citizens and staff that are "in the fifeld". 

Local resident volunteer activity has grown in volume, scope and 
sophistication during this six-month period. Citizens' activities 
have included: 

- continued strong participation on a weekly basis in 
N.I.P. implementation discussions; 

- special commitments to design and work teams for Main 
Street Beautifi cation, Recreation Complex Additions, 
Fieldhouses Renovation and Bailey Stadium; 

- local improvement petitioning for upgrading of streets; 

- assisting staff in planning events such as design-ins, 
information meetings, projects publicity, etc.; 

- close work with police on specific police problems; 

- formation of a Neighbourhood House Society which is 
working on many programs to meet local social and 
recreation needs; 

- initiation of programs to deal with youth unemployment; 
and 

- developing indigenous community leadership and organizational 
skills. 

Cont' 
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clause 4 Conc'd 

Several major N.I. P. projects are pending for which a strategy for 
implementation is being developed based on Council comments at the 
time of Approval of the N.I.P. Concept Plan. These include: 

A. Neighbourhood House/Youth Centre - The combination of these 
facilities is being considered as a means of minimizing operating 
costs while providing the community service. The recently formed 
Neighbourhood House Society is also attempting to develop operations 
arrangements that would not depend on a major City financial commitment 
to open the facility. These proposals for implementation will be 
reported to Council in late-1978. 

B. Storefront Library - The Citizens' Planning Committee has presented 
its ideas for this project to the Vancouver Library Board who have 
approved the project in principle subject to City Council consideration 
of the Board's upcoming budgets. Implementation of this project will 
depend upon the outcome of these budget considerations. 

C. Riley Park Recreation Complex Additions - Preliminary design of the 
Additions is completed. This project is proposed for shared capital 
funding that has been committed as follows: 

- funds are formally earmarked in the Park Board's Supplementary 
Capital Allocation for 1978; 

- N.I.P. funds are earmarked in principle subject to Council 
Appropriation when other funding is secured; and 

- application for funding from the Provincial Recreation 
Fac-'lities Grant Program has been made by the City and an 
rnnouncement on this funding is expected shortly. 

Upon receipt of the Provincial commitment the total project will 
be reported to City Council for approval of design and N.I.P. 
Appropriation. 

FUNDING COMMITMENTS: 

At the time of the N.I.P. Progress Report #1 (February, 1978), N.I.P. 
Appropriations had been achieved in the amount of $118,290.00. At the 
present time Appropriations have been achieved totalling some $586,000.00. 
In addition, the initiatives of local residents to deal with local social 
problems have led to a commitment of over $75,000.00 and a pending 
cotiinitment jf a further $100,000.00 in programming grants from sources other 
than the City of Vancouver. Various agencies have also committed staff or 
are agreeable to committing staff to reinforce the self-help efforts of 
local people. 

OBSERVATIONS ON IMPACTS TO DATE: 

Overall, the work to date has begun to have a clear positive impact 
on the physical and social environment of Riley Park. Longstanding 
physical inadequacies in parks, schools and public space are being 
resolved. The degree of cooperation among local people and groups 
has increased substantially as evidenced by increases in volunteerism 
for community service and the number of programs that are now jointly 
sponsored and run by several or all local organizations. 

Implementation of Riley Park N.I.P. spending and neighbourhood 
improvement is essentially occurring on schedule. 


RECOMMENDATION: 

The Director of Planning submits the foregoing Progess Report for 
the information of City Council and recommends: 

THAT City Council submit this Riley Park N.I.P. 
Six-Month Progress Report #2 to the Federal 
and Provincial Governments for Information. 

The City Manager RECOMMENDS that the recommendation of the 
Director of Planning be approved. 


5 . Outdoor Uses on Commercially Zoned Lands 


The Director of Planning reports as follows: 

"For many years in all Commercial District Schedules of Zoning 
and Development By-law No. 3575, it was required, as a condition 
of use, that 'every business or undertaking shall be conducted 
wholly within a completely enclosed building except for parking 
and loading facilities, a gasoline service station, subject to 
the provisions of Section 11.10 of this By-Law'. Section 11.10 
prescribes specific conditions for development of a gasoline 
service station. 

Approximately six years ago the C-5 Commercial District Schedule 
was amended to permit outdoor restaurants. It was then the 
intention to pursue a similar amendment in the remaining 
Commercial District Schedules which would permit outdoor 
restaurants and the display of ancillary flowers and plants. 
Due to other priorities, these amendments were not proceeded 
wi th . 

In 1975 and 1976 several new District Schedules were enacted 
(including the C-2B, C-2C, C-2C1, HA-1, and HA-2 District 
Schedules and also CD-I By-Law No. 5016 applicable to Cedar 
Cottage) which did permit outdoor restaurant facilities and 
the display of flowers and small plants. Amendments to the 
remaining Commercial District Schedules to incorporate this 
provision were not undertaken at the same time and it is desirable 
to amend the Zoning and Development By-law to permit such outdoor 
uses in appropriate District Schedules. 

It is also felt to be desirable to permit the outdoor, on-site 
display of other goods, subject to approval by the Director of 
Planning. The outdoor display (but not storage) of various other 
retail goods could assist in creating exciting, pedestrian- 
oriented commercial areas. Conditional approval is felt to 
be warranted to ensure that the location and types of display 
do not adversely affect the adjoining properties. 

In the Downtown and West End Districts, where all uses are 
conditional, the Official Development Plans allow for certain 
outdoor uses and no amendment is required. Since it is 
impractical for many industrial uses to be conducted within a 
totally enclosed building, this requirement does not appear in 
the Industrial Zones. A provision which will allow the outdoor 
display of various retail goods and will permit outdoor parking, 
loading and restaurant use is desirable and considered compatible 
in the various commercial districts, the Cedar Cottage CD-I area, 
the Downtown Eastside CD-I area and the Chinatown and Gastown 
Historic Areas. Amendments are required to effect this change. 

It is therefore RECOMMENDED that: 

A. The Director of Planning be instructed to make application to 
amend the C-1, C-2, C-2B, C-2C , C-2C1 , C-3A and HA-1 and HA-2 
Districts in Zoning and Development By-law No. 3575 and CD-I 
By-laws Nos. 4917 and 5016 (being the Downtown Eastside and 
Cedar Cottage areas respectively) to permit outdoor parking 
and loading facilities, gasoline service stations subject to 
Section 11.10, restaurants and the display of flowers, plants, 
fruits and vegetables and also permit, with approval by the 
Director of Planning, the outdoor display of other retail goods. 

B. This application be referred direct to a Public Hearing" 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Director of Planning be approved. 


6 . Fourplexes Survey 


On May 30, 1978, City Council passed the following motions: 

1) "That the City Manager explore the advisability of the City 
revising its By-laws to put more control on the design of single 
family dwellings." 

2) "That the City Manager undertake a survey of a sample of recently 
constructed pseudo duplexes within the City to find out how 

they are occupied, for report to Council." 


The Acting Director of Permits and Licenses reports as follows: 

"The following recently built pseudo duplexes have been inspected 
to determine the number of dwelling units being housed: 

ADDRESS LEGAL OCCUPANCY ACTUAL OCCUPANCY, or 

STAGE OF CONSTRUCTION 


127- 

129 

W. 11th Ave. 

2 

dwel 1 ing 

units 

4 dwelling 

units 

X ^ D 

128 

W. 12th Ave. 


awe X X xng 

units 

4 dwelling 

units 

312- 

314 

W. 16th Ave. 

2 

dwelling 

units 

4 dwelling 

units 

709- 

711 

W. 6 8th Ave. 

2 

dwelling 

units 

2 dwelling 

units 

820- 

828 

W. 68th Ave. 

2 

dwelling 

units 

2 dwelling 

units 

8416 

-8420 Shaughnessy 

2 

dwelling 

units 

4 dwelling 

units 

2206 

W. 

15th Ave. ) 








) 

2 

dwelling 

units 

Vacant 


J J. ^ ^ 

Yew Street ) 






2214 

-2216 W. 14th Ave. 

2 

dwelling 

units 

Vacant 


2255 

W. 

13th Ave. 

2 

dwelling 

units 

Vacant 


2353 

W. 

7th Ave. 

2 

dwelling 

units 

Gyprocing 


2195 

-2197 W. 13th Ave. 

2 

dwelling 

units 

Framing 


2546 

W. 

1st Ave. 

2 

dwelling 

units 

Framing 


2121 

-2125 W. 13th Ave 

2 

dwelling 

units 

Framing 


6969 

W. 

72nd Ave. 

2 

dwelling 

units 

Vacant 


1336 

-38 

E. 15th Ave . 

2 

dwelling 

units 

2 dwelling 

units 

1145 

-51 

E. 14th Ave. 

2 

dwelling 

units 

4 dwelling 

units 







(one vacant) 

1014 

-18 

E. 16th Ave. 

2 

dwelling 

units 

3 dwelling 

units 

1205 

-07 

E. 14th Ave. 

2 

dwelling 

units 

4 dwelling 

units 

1125 

-29 

E. 14th Ave. 

2 

dwelling 

units 

4 dwelling 

units 







(Hardship penc 

3340 

-42 

Dumfries 

2 

dwelling 

units 

2 dwelling 

units 

1569 

-71 

E. 13th Ave. 

2 

dwelling 

units 

2 dwelling 

units 

2616 

-18 

Clark Drive 

2 

dwelling 

units 

2 dwelling 

units 

1216- 

-18 

E. 15th Ave. 

2 

dwelling 

units 

4 dwelling 

units 







(one vacant) 

1037 

-39 

E. 16th Ave. 

2 

dwelling 

units 

2 dwelling 

units 
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Of the twenty-five (25) checked: 

3 are at the construction framing stage 
1 is being gyproced 

4 are completed but vacant 
17 are occupied. 

Of the seventeen that are occupied nine were found to be illegally 
occupied as four-plexes. Letters have been sent to the owners 
requesting the use of the building be restored to a two family 
dwelling. Failure to comply with these requests will initiate 
normal enforcement action. 

Revisions to either the Building or Zoning and Development By-law 
to prohibit the installation of summer kitchens, bar sinks in 
recreation rooms or the number of bathrooms in a building is 
considered too restrictive and not practical. It should be pointed 
out, however, that summer kitchens, recreation rooms, etc., are 
the precise areas that are converted into illegal living quarters. 

The feasibility of having a covenant registered against the title 
of the land has been investigated but this would create additional 
cost and is not considered an improvement over the enforcement of 
the Zoning and Development By-law. The only effect this may have is 
that a prospective purchaser would have another source of knowing 
the approved use of the building. 

The conversion to an illegal fourplex involves some construction 
work (partitions, plumbing, electrical) which is often carried out 
without permits. In cases where it can be proved that a contractor 
has been involved, the contractor could be asked to appear before 
Council to show cause why his business licence should not be 
suspended. In cases where the building was owned by a developer 
who authorized the changes, the developer could be asked to show 
cause. In mary cases, neither action will be possible. 

The Director of Planning advises that he has been concerned with 
this problem for several years and in December 1976, carried out a 
survey of Building Permits issued during the summer of 1976. Of 
the approximately 300 drawings approved for construction, additions, 
and/or alterations to one and two-family dwellings, slightly over 
35% indicated that with a minor change, i.e. additional doors, sinks 
etc., the basement could be converted to additional units. The 
Department of Legal Services advised him that, provided the applica- 
tion was for a one or two-family dwelling and was in compliance 
with the Zoning and Development By-law, there was no alternative 
but to issue the permit as no infraction of the Zoning and Develop- 
ment By-law occurred until the illegal suite was occupied, then 
becoming an enforcement problem. 

The Director of Planning contacted Toronto, Winnipeg, Calgary, 
and neighbouring municipalities regarding the method of controlling 
illegal suites. He found this to be a common problem in all major 
urban areas and in all cases those contacted, stated that control 
is exercised through enforcement procedure. 


RECOMMENDATION 

The Acting Director of Permits and Licenses recojamends : 

(A) That the Acting Director of Permits and Licenses institute 

more frequent occupancy inspections for more rigid enforcement 
of the Zoning and Development By-law in certain types of 
buildings . 


Cent ' 4 . 
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(B) That where a developer or contractor is found to be responsible 
for altering a building to an illegal use that the developer 
or contractor be requested to appear before Council to explain 
his actions and show cause as to why his license should not be 
suspended or revoked. " 


The City Manager notes that the survey has shown that Council's 
suspicion was justified. A substantial fraction of the units 
that are occupied are being used as illegal fourplexes. A 
similar survey conducted among "Vancouver Specials" in RS-1 areas 
would likely show an equally high incidence of illegal duplexes. 

The City Mana'-^ar does not expect recommendations (A) and (B ) above 
to solve most of the problems. The best course would be to prevent 
the construction of "pseudo-duplexes" in the first case, but staff 
have not found a way to do this without imposing unreasonable 
controls on the design of all private residences. 

The City Manager RECOMMENDS that recommendations (A) and (B) of 
the Acting Director of Permits and Licenses be approved. 
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Bolard of Administration, December 11, 1?70 (FINAMCF - 1 ) 

FiriA MCE MATTE '^S 

REtO«MEMDAT10!JS 


1 . Sinking Fund and Investment f'^atters, Cctoher , [S70. 

The Board considered the follov/ing report of the Director of "^inance 
respect i ng 

(a) Security transactions during the mont'i of October, 197f^' 

(b) Summary of Securities held by the General and Capital Accounts as 
at October 31 , 1970. 

(a) r.EflERAL AMP CAPITAL ACCOUt.'T TRANSACT 1 OflS 

Maturity Maturity Cost Term Yie 

Da|te Type of Security Date Va l uc Days %_ 

Bank Deposit Receipts Purchased for Redemption in October, 1970 

Oct. 7 Bank of Montreal Oct. 15/70 $1 ,5^2 ,03'4. 79 $1,500,000.00 C 6.2! 

13 " " " Oct, K</70 500,256.^5 500,000.00 3 C'.2! 

21 Mercantile Bank of Canada Oct. 27/70 800,861 .37 800,000.00 G C.5! 

$ 2,303,173.01 $ 2,500,000.00 

Sank Deposit Re ce ipts Purchased for Redemption November to D ecemb er, 197 

Oc|t. 6 Banque Canadienne Rationale Dec. 31/70 $ 508,099-3? $ 500,000.00 86 ^ . 8 

27 Mercantile Bank of Canada Nov. 3/70 801,00/4.93 800,000.00 7 6.51 

30 Bank of Montreal Hov. 16/70 300,8^0.75 300,00 0.00 17 

Tr,609,995"l^ $1 ,6 00,000.~00" 

Bank Deposit Receipts Purchased for Redemption in 1971 

Oc|t. 1 Toronto Dominion Bank Jan. 28/71 $1,02/4,158.63 $1,000,000.00 119 7.'i 

5 Bank of Montreal Jan. 29/71 511 ,520.55 500,000.0 116 7-2: 

yr75 3 5, TTgTTB" $ 1 ,500,000. 00 

PEBT CHARGE S EQUALIZATION FUND TRANSACTIONS 

Exchange of B.C. Hydro and Power Authority Parities for 
Al berta R esources Rail w ays Ponds to Provide an improved Yiel d 

Date Maturity Maturity Term Yie 

_ Type of S e curity Date Val ue Pric e Cost Yrs . /Mo s . % 

Disposals 
Ocjt. 20 B.C. Hydro £ Power 

Authority 7% Parities Sept. 1/75 $/4/40 ,000 . 00 $100.05 $^ 0,220.00 /4/IO 6.9: 

Ac qu i s i t i ons 
Oc|t. 20 Alberta Resources 

Rlwy 7 3/^% Mar. 1/7^4 $ ^452,000.00 $ 97-85 $ ^4/42 ,282.00 3/^4 8.5' 

Prov. of Alta Rtd. 

Bonds P urcha sed 
Oct. 1 Gtr. Van'. Reg. Dist. Oct. 1/71 to 

SiZ Oct. 1/75 $280,000.00 $100.00 $230,000.00 1/0 to n.21 


5/0 


Contd . 
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LICENSES AND CLAIMS MATTERS 


RECOMMENDATION 

1 . Smilin' Buddha Cabaret, 109 East Hastings Street 

On November 29, 1977, Mr. Macey, solicitor for the owner of the 
Smilin' Buddha, Mr. Jir, appeared before Council to show cause 
why the license for the Cabaret should not be revoked because of 
poor management with respect to drunkeness of patrons and unsatis- 
factory conditions of the premises. Council deferred action on 
the matter until January 17, 1978 at which time another report 
was considered. The report from the Police and Health Departments 
at that time was more favourable and Council approved a recommend- 
ation that the matter be reviewed in six months. 

The Acting Director of Permits and Licenses reports as follows: 

"The following reports have been received from the Police and 
Health Departments regarding the Smilin' Buddha Cabaret: 

Police Department 

'Please be advised that the premises known as the SMILIN' 
BUDDHA CABARET have been checked continuously by the of- 
ficers of District #2 and they report that Mr. Lashman, 
the owner of the cabaret, has attempted to run an orderly 
business. He has done some minor alterations and there 
have been no incidents of fights or drunks frequenting 
the cabaret. However, the officers have pointed out that 
the current beer strike has curtailed the amount of business 
being conducted at this location. 

Therefore, it's the opinion of the District 2 officers 
that Mr. Lashman is living up to his agreement as stated 
before the City Council.' 


Health Department 

'Inspections carried out since January 9, 1978 have revealed 
the following: 


- the premises has been painted and during the last 
inspection conducted June 16, 1978 the floor was 
being prepared for new carpets. 

- the glasswashing machine and bar area have been found 
to be satisfactorily maintained. 

- the public washrooms were found to be in need of 
improved maintenance during the last inspection and 
orders were given to correct this condition. 

The overall aesthetic qualities of the premises have improved 
since January 1978.' 


RECOMMENDATION 

In view of the improvement shown in the operation of this cabaret 
the Acting Director of Permits and Licenses RECOMMENDS this report 
be received by Council with the understanding that a report will 
be submitted if further problems occur. 

The City Manager RECOMMENDS the recommendation of the Acting 
Director of Permits and Licenses, be approved. 


FOR ADOPTION SEE PAGE(S) 



734 


A- 7 


MANAGER'S REPORT, August 11, 1978 (FINANCE: A-7 - 1) 


Dat( I Type of Security 


Jun4 1 
1 


6 
6 

8 

I 

.3 

:.3 
:.5 

:.5 

19 
20 
^0 
21 

I 


22 
22 
212 

2 

217 
27 

2'r 

2^1 

2$ 

2i 

2$ 

3C 


FINANCE MATTERS 


RECOMMENDATION 


1 . In vestment Matters (Various Funds) June 1978 

The Director of Finance reports as follows: 
"(a) Security Transactions during the month of June 1978. 
(b) Summary of Securities held by the General and Capital Accounts, 

(a) SE'URITY TRANSACTIONS DURING THE MONTH OF JUNE 1978 

1. GENERAL AND CAPITAL ACCOUNT TRANSACTIONS (PURCHASES) 


Maturity 
Date 


Maturity 
Value 


Cost 


Term 
Days 


Chartered Bank Deposit Receipts and Government Notes 


Mercantile Bank of Canada 
Vancouver City Savings 

Credit Union 
Vancouver City Savings 

Credit Union 
Bank of British Columbia 
Bank of British Columbia 
Vancouver City Savings 

Credit Union 
Toronto Dominion Bank 
Vancouver City Savings 

Credit Union 
Mercantile Bank of Canada 
Mercantile Bank of Canada 
Mercantile Bank of Canada 
Canadian Imperial Bank of 

Commerce 
Toronto Dominion Bank 
Toronto- Dominion Bank 
Bank of Montreal 
Royal Bank of Canada 
Royal Bank of Canada 
Toronto Dominion Bank 
Royal Bank of Canada 
Canadian Imperial Bank of 

Commerce 
Bank of Montreal 
Toronto Dominion Bank 
Canadian Imperial Bank of 

Commerce 
Bank of Montreal 
Ban que Canadienne Nationale 
Vancouver City Savings 

Credit Union 
Vancouver City Savings 

Credit Union 
Toronto Dominion Bank 
Bank of Nova Scotia 
Bank of Nova Scotia 
Banque Canadienne Nationale 
Bank of British Columbia 


Annual 
Yield % 


June 2/78 

$ 2,500,530.82 

$ 2,500,000.00 

1 

7.75 

June 5/78 

2,001,753.42 

2,000,000.00 

4 

8.00 

Sept. 29/78 

1,542,410.96 

1,500,000.00 

120 

8.60 

June 6/78 

2,001,317.26 

2,000,000.00 

4 

6.01 

Sept. 15/78 

2,048,156.16 

2,000,000.00 

105 

8.37 

c<anl- 5/7R 

•} nOl 9QQ 

X ,uuu , uuu , uu 


O 1 1 c 

a . 45 

July 28/78 

1,011,753.42 

1,000,000.00 

52 

8.25 

Sept. 6/78 

1,021,172.60 

1,000,000.00 

92 

8.40 

Sept. 18/78 

1,023,390.14 

1,000,000.00 

102 

8.37 

July 25/78 

500,000.00 

495,326.30 

42 

8.20 

Aug. 2/78 

500,000.00 

494,412.45 

50 

8.25 

Oct. 2/78 

1,025,174.52 

1,000,000.00 

109 

8 .43 

Aug. 1/78 

2,526,590.41 

2,500,000.00 

47 

8.26 

June 22/78 

500,297.95 

500,000.00 

3 

7.25 

June 22/78 

500,171.23 

500,000.00 

2 

6.25 

June 21/78 

1,500,246.58 

1,500,000.00 

1 

6.00 

June 22/78 

996,084.80 

995,852.89 

1 

8.50 

Aug. 1/78 

1,513,479.45 

1,500,000.00 

41 

8.00 

June 22/78 

2,500,410.96 

2,500,000.00 

1 

6.00 

June 23/78 

1,978,834.12 

1,978,373.40 

1 

8.50 

Sept. 15/78 

2,038,890.41 

2,000,000.00 

85 

8.35 

Aug. 14/78 

1,517,642.47 

1,500,000.00 

53 

8.10 

Aug. 15/78 

1,000,000.00 

988,057.23 

54 

8.17 

June 27/78 

1,000,082.19 

1,000,000.00 

1 

3.00 

Aug. 3/78 

504,054.79 

500,000.00 

37 

8.00 

Aug. 8/78 

504,717.81 

500,000.00 

42 

8.20 

Sept. 15/78 

2,037,041.10 

2,000,000.00 

80 

8.45 

July 14/78 

1,998,780.07 

1,992,273.80 

16 

7.45 

Aug. 18/78 

505,479.45 

500,000.00 

50 

8.00 

Sept. 22/78 

2,039,123.29 

2,000,000.00 

85 

8.40 

Aug. 17/78 

505,369.86 

500,000.00 

49 

8.00 

Oct. 13/78 

3,072,924.66 

3,000,000.00 

105 

8.45 


44,937,179.53 

44,444,296.07 




1 



MANAGER'S REPORT, August 11, 1978 (FINANCE: A- 7 - 2) 


SINKING FUND TRANSACTIONS (PURCHASES) 


Datle Type of Security 
Debentures 


Maturity 
Date 


Junle 1 City of Vancouver 8.50% June 1/88 

1 City of Vancouver 9.00% June 1/93 

1 City of Vancouver 9.00% June 1/93 

15 City of Vancouver 8.00% Apr. 2/93 

27 City of Vancouver 6.25% Apr. 15/80 


Maturity 
Value 


$ 54,580.96 
48,289.04 
1,069,297.21 
25,000.00 
2,000.00 

$1,199,167.21 


Price 


Cost 


Term Yield 
Yrs/Mos. % 


100.00 $ 54,580.96 10/- 8.50 
100.00 48,289.04 15/- 9.00 


100.00 1,069,297.21 
86.50 21,625.00 
95.82 1,916.40 


$1,195,708.61 


15/- 9.00 
14/10 9.75 
1/10 8.80 


(b) SUMMARY OF SECURITIES HELD BY THE GENERAL AND CAPITAL 
ACCOUNTS ONLY - AS AT JUNE 30, 1978. 


Type of Security 
Short Term 

Chartered Bank Deposit 
Receipts and Government Notes 


Par or Maturity Value 


$62,227,451.30 


Cash or Book Value 


$60,812,872.18 


The Director of Finance recommends that the above transactions be approved. " 


The City Manager RECOMMENDS that the recommendation of the Director 
of Finance be approved. 


2. Quarterly Review of Operating Budget Revenues 
and Expenditures as at June 30 ^ 1978 


The Director of Finance reports as follows: 

"The following report on the review and status of the City's 1978 operating budget 
revenues and expenditures as at June 30, 1978 is, in accordance with Council's 
instructions, submitted for Council's approval and information as necessary. 
A copy of the monthly statement of revenues and expenditures is on file with the 
City Clerk and may be examined in detail by members of Council. 

In this review, the 1978 annual estimates are reviewed in light of 
the experience to date, and where significant variations 

between estimates and actual, as projected to the year end, are indicated, the 
budget appropriations are adjusted. The net of revenue and expenditure adjustments 
is then transferred to Current Surplus (Deficit) on Revenue Account. 

Revenue Variations 

The estimates of revenues are revised as follows to reflect the revised forecast 
of revenues for the 1978 fiscal year to December 31, 1978. 
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Clause No . 2 Continued 

Source of Revenue 

Grants in lieu of taxes 
Comprised of the following: 

Receipts in lieu of taxes 

B.C. Telephone Co. 
Vancouve*" Cablevision 


1978 
Estimate 
~1 


1978 
Revised 
Estimate 
—1 


Increase 
or 

(Reduction) 
1 


707,475 
96,000 


745,104 
109,127 


37,629 
13,127 


These revenues to the City are calculated as a percentage of the payors' prior 
years revenues, which were higher than originally estimated. 


Tax Grants -Federal Properties 

Crown Dominion Properties 
Canadian Broadcasting Corp. 
Teleglobe Canada 

Tax Grants Federal Housing Schemes 
C.M.H.C. Housing Projects 


1,185,536 
540,160 
26,940 


1,446,294 
512,860 
21 ,066 


1,418,768 1,330,742 


260,758 
(27,300) 
(5,874) 


(88,026) 


With the new Assessment Legislation, taxes payable for individual properties 
have experienced increases or reductions in excess of the average tax increase. 
The foregoing changes in tax grants -Federal properties, including Federal 
housing schemes, reflect the assessment changes. 


Tax Grants Provincial Properties 

Insurance Corporation of B.C. 
B.C. Liquor Administration Branch 
Workers Compensation Board 


270,250 
153,930 
-9- 


300,441 
201 ,094 
114,742 


30,191 
47,164 
114,742 


The foregoing increases in tax grants on the L.A.B. & I.C.B.C. properties 
result from an increase in the assessed value arising out of the new Assessment 
legislation. The change in the taxable status of the Workers Compensation Board 
properties from taxable to exempt resulted in an increase in tax grants. The 
reduction in property taxes is already reflected in the General Property Tax 
Revenue. 

Service and Inspection Fees and Licenses 

The value of building permits issued to the end of June is about 
79% of the comparable figures for 1977. A preliminary review of 
revenues from building permits and inspection fees suggests that 
the revenue estimates from these sources may have to be reduced. 
However, no action will be taken on this until the September 
Review, when more information will be available. 


Net Increase in Revenue 


$ 382.411 


Expenditure Variations 


Sundry Rental Disbursements 
Harbour Park Properties 

The City is leasing the Harbour Park Properties from the National 
Harbours Board and is responsible for paying both the annual rent 
on the property and the annual property taxes which, for 1978, 
amount to $69,166 and $79,452 respectively, totalling $148,618, 
which was omitted from the 1978 budget. 


$ 148,618 
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Public Library $ 48,228 

The Public Libraries 1978 budget submission omitted to include 
five staff positions in the cataloguing division previously 
approved by Council for a 1978 total of $48,228 including fringe 
benefits . 

Health Department 

Pfne Street Clinic, Youth Health Services $ 2,776 

To adjust for carry forward of the 1977 unexpended balance 
omitted from the starting budget, and to adjust for recovery 
from the Provincial Government, currently understated in 
the budget. 

Civic Theatres $ 2,600 

To fund the increased cost of stage lighting replacement 
light globes. 

Departmental Reviews, Various Departments 

City Council, on July 25, 1978, when considering the report of the 
Standing Committee on Finance and Administration dated July 13, 1978 
passed certain resolutions respecting 1978 operating budget reductions 
in the following departments, resulting in net reductions in 
expenditures as indicated: 

Amount of 

Department Reduction 
City Planning Department $ (34,808) 

Finance Department -Q- 

The Finance Department submitted proposed budget cuts 
in three categories. Budget Cuts assured ($52,030), 
Budget Cuts likely ($39,000), and Budget Cuts a 
possibility ($48,020). Of these, the reduction of 
$52,030 is already reflected in the 1978 budget, with 
the balance to be further reported upon to Council by 
the Department. 

Engineering Department $ (58,000) 


Social Planning Department -0- 

Social Planning's required reductions were, as 
reported to Council, achieved by a reduction of 
$18,430 at budget review, prior to Council's 
approval of the 1978 operating budget. The 
balance of the required reduction will be achieved 
subsequent to the 1978 fiscal year. 

Park Board $ (55,085) 


Total 1978 reduction at this time resulting from the 

departmental reviews of the foregoing departments $ (147,893) 

Net Increase in Expenditures $ 54,329 
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Transfers of Appropriations in Excess of $500 

The following departmental transfers were approved by City Manager Minutes of 
Authorization ana are reported to Council for information: 

Permits & Licences Department 

From 6709/301 Engineers & Plan Checkers Salaries $ 2,500 

To 6741/721 Training, Communication Prograrmie 2,500 

To fund a training/communication programme for members 
of the Development Division. 

From 6701/1 Administrative & Clerical Salaries $ 2,567 

To 6741/715 Word Processing Equipment 2,567 

To fund the cost of an additional printer to augment 
the existing word processing installation, to handle 
the increased volume of work being processed. 

Police Department 

From 6512/255 Telephone Installations $ 1,500 

To 6508/220 Data Processing Services 1,500 

To fund the installation and rental costs of a computer 
terminal for the extracting of information relating to 
specific items such as police overtime, compensating 
time earned, etc. 

Engineering Department 

From 8005/602 Salaries, Dept. Services & Sewers Div. $ 500 
To 8002/327 Drafting Supplies and Services 500 

To purchase drafting supplies to equip a new position 
of Civil Engineer II to deal with local area planning 
matters. 

Law Department 

From 7090/953 Sundry Legal & Technical Costs $ 7,488 

To 7061/698 Office Equipment 7,488 

To fund the cost of an additional Mag card tyepwriter 
to handle the increased volume of work being handled 
by this process. 

Report on Personnel Increases 

Council, at its meeting February 21, 1978 passed the following resolution: 

"That the Director of Personnel Services report to the Finance Committee 
on personnel increases, concurrent with the June and September budget 
review report." 

The following are the full time inside positions added during the period 
January 1, 1978 to June 30, 1978. 


Df partment 


Division 


Classification 


No. of 
Positions 


Remarks 


FINANCE 


Revenue and Treasury 


Clerk III 


CC Jan 24/78 - 
formerly a temp, 
position 


Accounting 


Asst. Comptroller 
of Accounting 


CC April 4/78 


Continued 
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diTY PLANNING 
CIVIC THEATRES 

I'IRE 
HEALTH 

PARKS 


Heritage Officer 1 
BSW I 3 

Asst. Chief 1 


Home Care 

Aberthau & Jericho Gym 
Van Dusen Gardens 


Vancouver Aquatic 
Centre 


CHN I 

Physiotherapist 
C/T II 


4 ) 
1 ) 
1 ) 


Sanitation 


Sunset Nursery 
Stores 

Grandview CC 

Strathcona CC 
Thunderbird CC 


BSW I 1 
Td Foreman I 1 


Swim Instr Attd't 
Indoor Pool Attd't 


Operations Clerk 


Driver - light delivery 1 

Clerk II 1 

Clerk II 1 

Community Recreation 

Youth Worker 1 


CC May 2/78 

CC May 2/78 - 
previously 
casual 

CC May 30/78 

CC May 30/78 - 
provincial ly 
funded 

CC Feb 7 -formerly 

part-time casual 
CM April 6/78 

reclass. of 

outside 

sub-foremen 

(1977 negotiations 
classified May 4 
1978 - formerly 
Schedule B casual 

CC June 13/78 
offset by abolish 
ing 2 sub-foremen 
1 labourer I 


CC April 6/78 - 
formerly temp. 


TOTAL 


24 


As can be determined from the remarks column, there are only 4Jg actual new 
positions added. In future, this data will be segregated in columnar form 
to more clearly show actual staff increases. 

SUMMARY AND RECOMMENDATIONS 


The Director of Finance recommends that: 

A. The 1978 Revenue and Expenditure appropriations be adjusted as follows 

Revenues 


Appropriation 
Increase (Reduction) 


Grants in lieu of taxes 

Grants in lieu of taxes 

Tax Grants, Federal Properties 

Tax Grants, Federal Housing Schemes 

Tax Grants, Provincial Properties 


Net Increase in Revenue 


$ 382,411 


$ 50,756 
227,584 
(88,026) 
192,097 


$ 382.411 


' ♦ '»j • • • • • 
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Expenditures 


Sundry Rentals Disbursements 

(Harbour Park Properties) $ 148,618 

Public Library 48,228 

Health Department 2,776 

Civic Theatres 2,600 

City Planning Department (34,808) 

Engineering Department (58,000) 

Park Board (55,085 ) 

Net Increase in Expenditures $ 54,329 

Increase in Revenues over Increase in Expenditures $ 328,082 

B. The increase in revenues over expenditures estimated at $328,082 
be transferred to the Current Surplus on Revenue Account." 

The City Manager RECOMMENDS that the recommendations of the Director 
of Finance be approved. 


3. Incorporation of a Society - Health Department 


The Medical Health Officer reports as follows: 

"The Health Department is making application to the Registrar of Companies 
to incorporate a society, the objects of which are: 

(a) To promote applied research into community health issues, 
including environmental, clinical, and organizational matters; 

(b) To conduct research on specific topics related to the above; 

(c) To establish a resource centre for scientific and educational 
materials related to community health research; 

(d) To foster the application of modern scientific knowledge to 
the field of community health practice; 

(e) To do everything incidental and necessary to promote and gain 
the foregoing objects through the Province of British Columbia. 

The proposed name of the society is the 

"Vancouver Society for Evaluation and Research in Community Health". 

The prefix 'Vancouver' (or some geographic, or proper name alternative) 
is required by the Registrar of Companies. 

The Medical Health Officer recommends that approval be given to incor- 
porate under the Societies' Act the Vancouver Society for Evaluation and 
Research in Community Health." 

The City Manager RECOMMENDS that the recommendation of the Medical 
Health Officer be approved. 


Continued . . • , 
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4 . Revised Schedule of Rates for Refuse By-law 
The City Engineer reports as follows: 
"1. Proposed Changes to Refuse By-law 

The rates currently being charged for disposal of refuse (By-law 4531) , were 
last adjusted effective July 1, 1977. A current review indicates that revisions 
are required for certain of the charges because of increased costs. An expl- 
anation of rate changes or additions is included in this report. 

It is therefore proposed that the following changes be made to the Refuse By-law 
rate structure, effective 1 September, 1978. 

SCHEDULE "A" - Rates for Disposal of Refuse 

Present Proposed Rate 

Rate 1 September, 1978 Increase 

Disposal of Refuse 

(a) Loads 500 lbs. or less $0.75 $1.00 25c 

(b) Loads over 500 lbs. and 

less than 1,000 lbs. $2.00 ) $0.26 /lOO lbs. 8.3% 

Loads over 1,000 lbs. and ) 

less than 2,000 lbs. $4.00 ) 

Loads over 2,000 lbs. $0.24 /lOO lbs) 

(c) Special disposal New rate $50 /hr. (min. 1 hour) 

plus regular 
disposal charge 

Explanation of Rate Change 
Disposal 

It is necessary to revise the present disposal charges because of increased 
costs resulting from inflation and additional operating costs from increased 
requirements of the Provincial Pollution Control Branch. The City operates 
the landfill under a permit issued by the Pollution Control Branch, dated 
22 December, 1977. The terms of the new permit add to the cost of operating 
this disposal site and will be reflected by increased charges in the future 
as additional operating and capital costs occur. 

The Royalty paid to the Municipality of Delta is also included in the disposal 
charges. This royalty is increased by 5% per year over the life of the 20 year 
operating contract between the City and Delta. 

(a) The charge for disposal of a small quantity of refuse, i.e. 500 pounds or 
less has been increased by 25 cents. This provides those who wish to 
dispose of small quantities an opportunity to do so at a reasonable cost. 
The last adjustment to this charge was made effective 1 January, 1976. 

(b) The flat charge of $2.00 for loads between 500 and 1,000 pounds, and $4.00 
for loads between 1,000 pounds and 2,000 pounds, has been eliminated. 
Charges will be based on actual weight in 100 pound increments at $0.26 
per 100 pounds. New equipment being installed at the disposal site weigh 
scales will permit charging on the basis of small increments, which is a 
more equitable method than flat rating, and eliminates the sudden jumps 

in the charge which result when using a flat rate within large weight 
ranges . 

(c) A new special disposal charge is proposed. The City is frequently 
asked to provide special disposal for condemned goods, or material 
requiring certified disposal. The cost of this service is high in 
that equipment and staff must be diverted from their regular work 

to dig a hole, crush themmaterial involved, then replace and compact 
the fill material to prevent unauthorized removal. The proposed 
charge is to reimburse the City for the extra cost involved. 


Continued 
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' 2. Suggested Surcharge for Use of Disposal Site 

The City Council approved the following recommendation of the Standing 
Committee on Finance and Administration: 

"THAT the Director of Finance and the City Engineer be 
requested to report to the Committee on the feasibility 
of an additional surcharge to be levied on private 
contractors when using the Delta dump." 

A review of the use made of the City's disposal site by the larger private 
contractors indicates that the largest operator does not use this site, four 
others do use the City site but not exclusively. The prime reason for this 
variation in usage is that most private contractors collect from locations 
throughout the lower mainland and use the disposal site most convenient for 
their operation in order to reduce travel time. 

Approximately $2100 per month is charged, in disposal fees, to the above- 
noted private contractors whose service is similar to the City's. It is 
considered that a surcharge on this level of business would not be of value 
to the City at this time. 

The City Engineer RECOMMENDS that: 

A. the above schedule of Refuse By-law rate changes be 
approved effective 1 September, 1978. 

B. The Director of Legal Services prepare the necessary 
by-law. 

C. No action be taken to institute a surcharge on private 
contractors using the City's Disposal Site." 

The City Manager RECOMMENDS that the foregoing recommendations of the City 
Engineer be approved. 


5 . Funding for Replacement of Ice-Conditioning Machines 

The Superintendent of Parks and Recreation and the City Engineer report as follows: 

" BACKGROUND 

The Park Board presently own and operate seven ice-conditioning machines with one 
located at each of seven ice rinks. These machines, sometimes referred to as 
"Zamboni" which is a trade name, are essential for making good quality ice in a 
short period of time. The use of these self-contained ice conditioners has made 
it possible to schedule more events in an ice rink in a day simply because the 
ice can be reconditioned in about 15 minutes, rather than 45 or more minutes re- 
quired to do a reasonable job manually. In addition, the ice surface produced 
by an ice-conditioning machine is superior to that produced by manual methods. 

Most Park Board ice rinks are programmed from about 06:00 hours through to 01:00 
hours. The scheduled break between sessions is short (about 15 minutes) based 
on the time it takes to recondition the ice using an ice-conditioning machine. 
If an ice conditioner breaks down, the job is done manually, subject to the avail- 
ability of staff. The result is that some or all programs have to be cancelled 
and/or re-scheduled. If an ice conditioner is down for more than a day, total 
closure of the ice rink may become necessary. 

Unscheduled repairs to an ice conditioner which results in downtime during the 
ice rink's operating hours will produce: 

a) A loss in revenue 

b) Inconvenience and annoyance to the users, particularly those who 
have travelled from out of town for scheduled events. Consequently 
it is important to ensure that downtime is minimized on these ma- 
chines . 
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siNKir^ ri'Mn transact iOf!£ 

Exchange of Canadas and Canadian f.'ational Railways for 
A 1 berta Resources Railways to Provide an I mproved Yield 

Maturity Maturity Tern Vie 

Da|te Type of Security Date Va 1 ue Pr i ce Cost Yrs . /^os . S 

D i sp o sa 1 s 

O^t.lS Canad^TTifo Dec. 1/73 ''.3?0 ,000. OO SoS.f.O $38'*, 150. 00 3/1 C>.7 

16 C.N. Rlwy. 3 Feb.1/7'* 1 10,000.00 :^n.2f; ^r, 273-00 3/3 7-1 

$ 300,000.00 $ ^83,'<25.00 

Acqu i 5 i t ions 
Ocjt. 16 Alta. Resources Riv/y 

7 Mar.l/7'i ?. 3CP,000.00 .^5 $ ^^07,073.00 Z/h 3.5 

Prov. of Alta.Gld. ~ 

.U ^ ^ JL .U J. ^ ^ ^ X J. ^t. ^ ^ .C J. ^ ^ 

Investments Purchased 


Maturity Maturity Term Yiel 

Dalte Type of Security Date Vol ue Price Cost Yrs./Mos % 

Debentures Purcha'sed $L' . S . WTS . $I'.S. 

Ocjt. 5 City of Van. 3 3/'»? Mar. 15/72 $ 175,000.00 $53.?.B $ 1^3, 2^0. ^ 1/5 ^^.7 

U.S. Funds purchased at 1.02 Can. 

flaturity Maturity Tern ^'iold 

Dcjte Type of Security Date Val ue Cos t Pays ^' 

Bank Deposit Receipts Purchased for Redemption in 1371 

Ocjt. 13 Bank of Nova Scotia Mar. 15/71 $ 1 ,753 ,08b. 50 $1 ,700,000.00 153 7. '45 


JL ^ .U JL JL X JU ^ JL .<U J. JL .L .1. .t. J. ^ J, 

(|b) GEN ERAL AND CAPITA L 

Summary of Securities Held as at October 31, 1970 
Type of Security Par or Maturity Value Cost or 3ook Value 

Short Term 


Bank Deposit Receipts due 1370 $20 ,338 ,'*32. 1 7 $ 1 3 ,300 ,00C . CO 

Bank Deposit Receipts due 1971 1 ,555 ,'<63 . 2 1 10, 100, 00'" .00 

$30,353,351 .33 $30,000,000.00 


RECOMMENDATION 


Si 


Recommended by your Board that the report of the Director of Finance on 
nking Fund and Investment Matters for October, 1370 be confirmed. 
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" ECONOMIC ANALYSIS 

The Park Board's fleet of seven Zamboni ice conditioners is as follows: 


Unit # In Service Date 

7397 July 1963 
7399 June 1964 

7398 Aug. 1967 
7396 Jan. 1968 
7692 Oct. 1975 
7393 Oct. 1975 
7395 May 1976 


The Engineering Department has been keeping computerized maintenance records on 
these machines since 1973. Using these records we have attempted to ascertain 
the most economic operating life for this type of equipment and the optimum fleet 
size. 

Fleet size is a function of the type of service required from the equipment. If 
downtime does not pose an operating problem then spare equipment is not necessary. 
However, in this application downtime does affect the operation and downtime is 
directly related to equipment age. 

Using the five years of maintenance records, the effect of downtime, and obsoles- 
cence, we have established a ten-year economic life on this type of equipment. 

The effect of this ten-year economic life on our fleet age mix will produce dollar 
savings in operating and maintenance as well as increased revenue because of 
reduced downtime. 

FINANCING 

This equipment is not part of the Truck and Equipment Replacement Program and, 
therefore, replacement funds are usually provided via General Revenue Budget. 
Funds were requested for the replacement for two machines from the 1978 Budget, 
however, the Park Board was asked to remove this request for funds from the Budget 
and prepare a separate report to justify these funds from Contingency Reserve 

RECOMMENDATION 

The Superintendent of Parks and The City Engineer RECOMMEND: 

A. That the economic life of these ice conditioners be budgetted on a ten- 
year economic life subject to confirmation at the time replacement of 
each machine is required. 

B. That units #7399 and #7397 (14 and 15 year old machines) be replaced 
as soon as possible. 

C. That $70 000 be provided from Contineencv Reserve to finance the re- 
placement of the above two ice conditioners. 

D. That these ice conditioners be made part of the Truck and Equipment 
Replacement Fleet so that all future replacements can be financed from 
the Truck and Equipment Plant Account if possible." 

The City Manager RECOMMENDS that the above recommendations of the Superintendent 
of Parks and Recreation and the City Engineer be approved. 


Continued * « 
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6 . Heather Marina Rates and Operating Budget 

The Director of Finance reports as follows. 

"The Heather Marina is an asset of the Property Endowment Fund and forms part 
of the Property Endowment Fund False Creek total investment. 

The rate structure for the Heather Marina has never been approved by Council 
but has been dealt with by the Property Endowment Fund Board. However, it is 
doubtful that the Board has the authority to approve the rate structure unless 
that authority is so delegated by City Council. Inasmuch as the Heather Marina 
has no effect on the City's operating budget and the rate structure is essentially 
set on a market basis, it would appear reasonable for Council to delegate to the 
Property Endowment Fund Board power to approve the operating budget for the Marina 
and its concomitant rate structure. If Council was interested, the information 
could be reported for information. 

This matter was discussed at the last meeting (July 13th, 1978) of the Property 
Endowment Fund Board and it was agreed to recommend to Council 

THAT the power to approve the operating budget of the Heather 
Marina and the marina rate structure be delegated to the 
Property Endowment Fund Board." 
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The City Manager RECOMMENDS approval of the recommendation of the Property Endowment 
Fund Board. 


FOR ADOPTION SEE PAGE(S)...I?LL 
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PERSONNEL MATTERS 


RECOMMENDATION AND CONSIDERATION 

1. Higher Starting Salary - J, M. Karlberg, Speech 
Therapist, Health Department 

The Director o£ Personnel Services reports as follows: 

"The position of Speech Therapist I was posted June 6, 1978. The 
one qualified candidate is Ms. J. M. Karlberg. Ms. Karlberg received 
her M.A. in Speech Pathology in 1974 from Western Washington State 
University and has four years experience including two and one-half 
years in private practice. Reference information is very positive 
and indicates that Ms. Karlberg would be a suitable candidate for 
the Health Department. 

Ms. Karlberg does not wish to accept a salary less than the third 
step ($1489) of Pay Grade 23. It is recommended that because of 
the shortage of well trained personnel in the Speech Pathology 
field and the qualifications of the candidate that a starting salary 
of $1489 per month be granted. 

This starting salary will necessitate a change in salary for one 
other City employee who is presently at the base rate but would 
receive the second step of the range August 2, 1978. This employee 
has the same experience as Ms. Karlberg and thus it is recommended 
that she be advanced from the second to the third step of the range. 

The Comptroller of Budgets and Research advises that funds for the 
higher starting salary and the increase in salary of one other 
employee are available within the Departmental budget. 

In 1972 Council reviewed various discretionary powers of the then 
Board of Administration. At that time, the Board was granted authority 
to approve a starting rate for a new employee above the first step 
in the salary range as long as no existing employee was affected . 
Situations such as this one where the salary of a present employee 
is being raised are quite infrequent. However, Council may now 
wish to delegate the matter of higher starting salaries to the City 
Manager without the previous qualification." 

The City Manager RECOMMENDS: 

A) Appointment of Ms. Karlberg at the third step of Pay 
Grade 23. 

B) Advancement of one other speech pathologist from second 
to third step of Pay Grade 23. 

The City Manager sutmits for CONSIDERATION of Council: 

C) Delegation to the City Manager the power to approve 
starting rates above the first step whenever he 
deems this necessary. 


RE COMMENDATION 


2 . Employee Assistance Program 
The City Manager reports as follows: 

"At its meeting on November 1, 1977 City Council approved the following 
recommendations in a City Manager report entitled "Possible Employee 
Assistance Program": 
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'diigease isfo. 2 continued s 

'A. Council authorize staff to participate in a joint labour- 
management committee to develop a proposed Employee Assistance 
Program . 

B. Council instruct the City Manager to prepare a report 
outlining the proposed operation; costs and benefits of the 
program as developed by the committee for Council decision on 
program implementation. ' 

A copy of the full November report is attached hereto for the 
convenience of Council (See Attachment 'A'). 

The Joint Union-Management Committee was formed shortly thereafter 
and met frequently over the ensuing months. It consisted of 
representatives of the major Unions, and management staff from the 
Police, Fire, Engineering, Personnel and Health Departments. The 
Committee was co-chaired by the Deputy City Manager and the C.U.P.E. 
representative. Mr. J. Stimson of the B.C. Ministry of Health's 
Alcohol and Drug Commission attended all meetings. Because of his 
wide experience in helping other large employers to establish similar 
programs, his assistance and advice were invaluable. 

As a result of these meetings, terms of reference for the Program 
were developed and are included in this report as Attachment 'B'. 
These terms of reference have been reviewed by all the Unions who 
have collective agreements with the City and the Park and Police 
Boards, and have received their endorsement. (Formal approval has 
not yet been received from the Vancouver Public Library Staff Assoc- 
iation who are still considering the matter) . In addition they have 
been discussed with Department Heads, all of whom expressed enthusiasm 
for the Program. 

The costs of the Program were originally estimated at $50,000 per 
year. The recurring annual costs will not be that great: they 
consist mainly of the salary and fringe benefits for the proposed 
new position of "Employee Assistance Program Co-ordinator ' . Costs 
in the first year will be more substantial due mainly to the need for 
training supervisory staff in the nature, purpose and operation of 
the Program. The Co-ordinator will report to the Director of 
Occupational Health and will conduct the initial training sessions. 
A detailed breakdown of the costs follows (Note the Library has been 
excluded from both the costs and savings figures) . 

Non-Recurring : 

Furniture and Equipment - 
Training (Value in staff time - $43,000) 

TOTAL Non-Recurring 

Recurring : 

Salary 5 Fringe Benefits - Employee - 
Assistance Program Co-ordinator 

Salary § Fringe Benefits - half-time 
Clerk-Typist 

Materials 

Postage 

Education Information 
Miscellaneous 

Training (Value in staff time - $4,200)* 

TOTAL Recurring 

* The non-recurring Training cost consists of one day's 
leave with pay for 423 supervisors to attend a 
familiarization seminar. The recurring cost is for 
new supervisors to attend the seminar, assuming a 10% 
turnover rate each year. 

eont ' d 


$ 1,200 


$ 1,200 


$25,483 

5,802, 

3,000, 
1,500, 
2,000, 
1,500, 
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If the costs seem substantial, then the potential savings are 
nothing short of spectacular. The savings figures for alcohol 
related problems alone were calculated in conjuction with Mr. Stimson 
on the basis of reported research findings, and actual experience in 
B.C. It is estimated that between 6% and 8% of all employee popu- 
lations have work performance problems directly related to alcohol 
abuse. The detailed figures are based on the lower rate. It is 
further estimated that problem drinkers cost their employers 25% or 
more of their annual earnings, depending upon their jobs and 
experience. Experience has shown that 60% of referrals to an Employee 
Assistance Program are successful in rehabilitation. In fact the 
present success rate in B.C. is 74.8%. 

Combining all these figures shows that potential annual savings 
exceed $950,000 (see attachment C) . Even if these figures were out 
by a factor of 10, the program would still save double its cost. 

Although specific departmental budget savings cannot be identified, 
the Director of Finance, while reviewing the detail of the 1979 and 
future budgets will provide a reduction in all the salary and wage 
accounts at least equivalent to the cost of the operations of this 
program . 

The estimated savings do not account for the costs incurred through 
other job performance problems e.g., family, parent-child, legal, 
psychological, marital, nor do they include many of the hidden costs 
attributable to alcoholism such as damaged equipment, spoiled materials 
lateness, accidents, etc. Our labour relations would also be improved 
by the availability of such a program. 

In view of the substantial benefits which seem certain to flow from 
this Program, the City Manager RECOMMENDS that: 

A. Council approve the establishment of an Employee Assistance 
Program under the direction of the Director of Occupational 


B. The City Manager be authorized to conclude letters of understanding 
with the Unions concerning the Program. 

C. A new full time position of Employee Assistance Program Co- 
ordinator and a half-time position of Clerk-Typist be established 
at an estimated annual cost of $31,285, both positions to be 
excluded from Union jurisdiction. 

D. The Director of Personnel Services review and establish the 
classification of the above positions for report to the City 
Manager in the usual manner. 

E. Leave with pay of one day each for 423 supervisory staff to 
attend an introductory seminar be approved. 

F. Funds for 1978, estimated at $14,294 (does not include cost of 
leaves with pay) be provided from Contingency Reserve. 

G. The Director of Finance be instructed, in preparing the 1979 

and future budgets, to make reductions in salary and wage accounts 
at least equivalent to the cost of the program. 

A -terisk denotes addition 


Health. 
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PROPERTY MATTERS 


RE COMMENDAT I ON 

1. City-owned Land in Area "A", Champlain Heights 
N/S of 58th Avenue east of Kerr Road 

The Supervisor of Properties reports as follows: 

"City-owned Lots 5,6, and 7, D.L. 334, Plan 13993 situated 
on the north side of 58th Avenue east of Kerr Road lie 
within Area "A", Champlain Heights. In 1971, Council set 
the conditions of development for each site in Area "A" and 
designated these lots for sale for the development of 

high-rise (not less than 75 feet) apartment buildings. 

In 1974, Council approved in principle the sale of these 
lots to the Open Bible Chapel Society in exchange for a 
cash payment and the Society property situated on West Tenth 
Avenue. However, due to various problems including financing, 
the Society has officially withdrawn from the exchange 
arrangement leaving the property free for marketing. 

In light of the current overall status of Champlain Heights, 
the type of development for these lots comtemplated in 1971 may 
no longer be applicable. 

It is, therefore, recommended that, prior to marketing these 
lots for sale, the Director of Planning and the Supervisor 
of Properties review the present situation in the area with 
a view to determining the most appropriate type of develop- 
ment for these lots, and report back to Council with their 
recommendations within six months." 

The City Manager RECOMMENDS that the foregoing recommendation 
of the Supervisor of Properties be approved. 

2. Rental Review - Larwill Park, bounded 

by Dunsmuir, Beatty, Georgia and Cambie Streets 

The Supervisor of Properties reports as follows: 

''City-owned Block 48, D.L. 541 known as Larwill Park was 
leased to B.C. Hydro and Power Authority for use as a 
bus terminal for 10 years from January 1, 1969 with an 
option to renew for a further 10 years. The rent is subject 
to review every 5 years. 

B.C. Hydro have exercised the renewal option and the rent 
has been reviewed as provided in the lease agreement. After 
negotiation the Lessee has agreed that it be increased from 
$190,396.43 per annum plus taxes to $354,145.40 per 
annum plus taxes as of January 1, 1979. 

The Supervisor of Properties is of the opinion that the 
suggested rent is realistic and in accordance with the terms 
of the lease agreement. 

Therefore it is recommended that for the period January 
1, 1979 to December 31, 1983 that the rent be established 
at $354,145.40 per annum plus taxes as if levied." 

The City Manager RECOMMENDS that the foregoing recommendation 
of the Supervisor of Properties be approved. 


3 . Consent of Assignment of Lease - 
1572 West 4th Avenue 

The Supervisor of Properties reports as follows: 

"The property known as 1572 West 4th Avenue, Lots 5-7, 
Block 250, D.L. 526, situated under the Fir Street 
ramp, was purchased for the Granville Bridge and is 
leased to Paulsen Industries Ltd. for a term of five 
years expiring December 31, 1931. 

Application by letter has been received from Paulsen 
Industries Ltd. to assign the subject lease, for the 
same use, to Hyatt Industries Ltd. for the remaining 
term of the lease. 

It is recommended that the foregoing request of 
Paulsen Industries Ltd. to assign their lease to 
Hyatt Industries Ltd. for the remaining term, expiring 
December 31, 1981, be approved subject to the documents 
of assignment being to the satisfaction of the Director 
of Legal Services." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Properties be apjproved. 


FOR ADOPTION SEE PAGE{S) ...Hi 
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DATE August 8, 1978 

TO: VANCOUVER CITY COUNCIL 


SUBJECT: Regulation of Shopping Hours 
CLASSIFICATION: RECOMMENDATION AND CONSIDERATION 


On July 25, 1978, City Council, when dealing with the matter of shopping hours, 
passed the following motion: 


"1. Coxincil approve the provisions of Recommendation No. 3 on Page 4 of 
the attached Manager's Report. This will involve a By-law Amendment 
to do the following: 

a) require "screening off" of certain items which are excluded 
from sale during "after hours"; 

b) create a new category known as "souvenir shop" which would 
be exempt from closing hours under certain conditions. 

2 . The By-law also provide for exceptions of certain stores in 

special character areas which may be determined by Council (e.g. Gastown) . 

3. There be no extension of present retail shopping hours. 

4. The Director of Permits and Licenses review the entire retail store 
situation as far as Sunday openings are concerned to determine those 
which are clearly in contravention of the provisions of the Lord's 
Day Act. 

5. The Director be instructed to request those stores to cease opening 
for business on Sundays. 

6. Where such warning is ignored, the Director be instructed to proceed 
with prosecution. 

7. The Attorney-General be requested to provide permission for prosecution 
in all situations where prosecution may be warranted; and should the 
Attorney-General refuse to grant permission, the Acting Director of 
Permits and Licenses and the Director of Legal Services will then 
report to Council pertinent infonnation in respect of the "show 
cause" procedure. 

8. If a store is convicted and continues to operate on Sundays in 
violation of the law, such store be required to show cause why 
its business license should not be suspended." 

The Acting Director of Permits and Licenses reports as follows : 

"The above motion does not deal with the following matters: 

1. Statutory Holidays 

2. Barber Shops 

3. Level of Control and Enforcement 

4. Charter Amendments for Character Areas and Sunday Operation 


1. Statutory Holidays 

The City Manager's Report of March 23, 1978, asked Council if they 
wished to seek a charter amendment which would allow a by-law to 
be passed to regulate shopping on Statutory holidays. The charter 
now requires all shops to be closed on the following holidays: 

New Yecir's Day Labour Day 

Good Friday Thanksgiving 

Victoria Day Remembrance Day 

Dominion Day Christmas Day 

B.C. Day Boxing Day 
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At the present time, only stores that sell merchandise which 
are exempted under the definition of "shop" may open; all 
other stores must be closed, including corner stores, souvenir 
stores, craft and specialty stores, etc. 

I recommend that an amendment to Section 279A (7) of the Charter be made 
to permit Council to regulate shopping on statutory holidays and to 
differentiate between types of businesses, areas and locations within 
which shopping would be allowed and the power to select which statutory 
holiday that such rules would apply. 

2 . Barber Shops 

At the present time, barber shops must close one business day a week 
and are not allowed to be open on Thursday and Friday evenings. Not 
only is this difficult to enforce but it is inequitable since hair- 
dressing salons may be open six days a week and until 9:00 p.m. on 
Thursday and Friday. Also unisex hairstylers cater to both men 
and women. 

I recommend that Part II (ie. Sections 5,6 and 7) of the Shops Closing 
By-law which regulates the hours of barber shops, be deleted. This 
would have the effect of allowing barber shops to open six days a week 
and also to 9:00 p.m. on Thursday and Friday. 

3. Level of Control and Enforcement 

In 1951 temporal^ inspectors were hired to enforce the Shops 
Closing By-law. On September 20, 1954, City Council passed 
a resolution releasing these two inspectors and left the enforcement 
in the hands of the Police Department. Over the years this 
obviously became a low priority item for the Police Department 
and in recent years the License Inspectors have become involved, 
but only on a complaint basis. As pointed out in the City Manager's 
report "this leads to inequities , since some shops which violate 
the restrictions may be the subject of complaints, while others 
are not." Now that Council has decided to retain the Shops Closing 
By-law then enforcemeit should follow. Enforcement of the charter 
requirements for Statutory Holidays should also be provided as 
well as Simdays. The present license staff can provide this 
coverage but only on an overtime basis at the present time. 

I recommend that one inspector be deployed one evening a week for two 
hours to check various sections of the City for a trial period of three 
months after which a report will be submitted outlining the number of 
violations, action taken, and recommendations as to the level of en- 
forcement required. I also recommend that an inspector be deployed 
on Statutory Holidays and since Court action cannot be taken at the 
present time, repeat violators be referred to Council to show cause 
why their licenses should not be suspended. Inspections on Sundays 
will also be required to obtain evidence should permission to prosecute 
under the Lord's Day Act be given by the Attorney General. The estimated 
cost for this overtime is $1,000, and is available in the Department budget. 

4 . Charter Amendments for Character Areas and Sunday Operation 
A. Charter Amendment 

The July 25, 1978, motion of Council requested a by-law amendment 
which would allow stores in special character areas (e.g. Gastown) 
to remain open after hours. As pointed out in the previous report, 
a Charter amendment is required to give Council authority to pass 
such an amendment. 

It is recommended that Council request that Section 279A (2) of the Charter 
to be amended to read as follows : 
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"The Council may by by-law regulate the days and hours of day during 
which shops may remain open or be closed for business during Monday 
to Saturday, inclusive; provided, however, that the owner or operator 
of any shop shall not require any employee to work in any shop on 
more than five days in any one week. Such by-law may classify shops 
and may differentiate between classes, areas and locations as to 
hours and days for opening or closing." (Underlining denotes amendment.) 

B. Sunday Operation 

The charter amendment recommended above would not deal with Sunday store 
opening and there is no point in requesting the Provincial Government 
for authority to regulate Sunday shopping, at least until the Attorney- 
General has completed his study on the matter. In the meantime. Council 
has instructed the Acting Director of Permits and Licenses to take certain 
action against stores "which are clearly in contravention of the provisions 
of the Lord's Day Act." From information obtained from the newspaper and 
notices on stores as well as Gastown, Chinatown and Robsonstrasse , a list 
of 141 stores were open on Sundays. This list includes: 


As can be seen from the Lord's Day Act (copy attached), every store that 
opens on a Sunday in Vancouver is likely in contravention of the Act 
except a pharmacy (see Section 11 b of the Act) . Also, special character 
areas are not exempt from the Act. Therefore, Council is requested to 
determine what type of stores should be requested to remain closed and 
in which areas of the City should no action be taken. 

Attached is a chart entitled "Shopping Regulation in the City of Vancouver" 
which attempts to show the effects of the Shops Closing By-law, Charter 
and Lord's Day Act. 

RECOMMENDATION 

The Acting Director of Permits and Licenses recommends: 

A. that the Shops Closing By-law be amended to allow Barber Shops to remain 
open Monday to Saturday inclusive and be allowed to open Thursday and 
Friday evenings until 9:00 p.m.; 

B. that Council seek an amendment to Section 279A (7) of the Charter which 
would permit Covincil to regulate which of the statutory holidays that 
shopping may be allowed and to differentiate between what types of 
business, areas and locations, as to hours of opening or closing; 

C. that Council request an amendment to Section 279A (2) of the Charter 
so that the last Sentence reads : 

"Such By-law may classify shops and may differentiate between 
classes , areas and location as to hours and days for opening 
or closing." 

CONSIDERATION 

The following is submitted for Council Consideration: 

'D. Pending approval of the Charter amendments. Council is requested to 
determine if enforcement action should be withheld: 


lumber dealers 

furniture stores 

record stores 

large grocery stores 

book stores 

shoe stores 

meat markets 


retail clothing 

carpet stores 

hardware 

bakery stores 

jewellery stores 

art gallery 

fruit and fish markets 


gift stores 
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Board of Administration, December 11, 1970 


(FINANCE - 3) 


2 . 


Night Court Sittings 


The Court Clerk, Provincial Court, Vancouver, reports as 


follows : 


"September 8, 1970, City Council adopted the following 
recommendation : 

'Night Court sittings commencing September 1, 1970, 
be at the rate of two each week . ' 

Since the commencement of Night Court sittings until April 30, 
1970, provision was included in approved budgets for required 
added sittings in excess of two each week whenever applica- 
tions for trial at Night Sessions were more than could be 
tried in the time allotted. About twenty cases are set for 
trial at each sitting. 

From May 1st to August 30th, 1970, four Night Court sittings 
were held each week. Applications for trial at Night 
decreased, permitting a reduction to two each week. Recently, 
application rates have been increasing, indicating that 
added sittings will be necessary from time to time. 

Whenever applications total more than forty each week, added 
Court sittings are needed. To provide extra sittings on 
demand, an amendment to the above resolution is required. 
Presently, staff salary costs are approximately $78.00 per 
sitting . 

The District Judge, Provincial Courts, Vancouver, states 
that to accommodate the public, it is intended to order 
additional Night Court sittings as may be demanded by the 
volume of applications received from accused persons . 

RECOMMENDED THAT 

(a) The above resolution be amended by adding the words, 
'except, when by direction of the District Judge, 
added sittings are required'. 

(b) The above amended resolution become effective January 


(c) In conformance with past practice, provision for twelve 
sittings, in excess of two each week, be made in the 
Budget of the Provincial Courts for the year 1971." 

Your Board RECOMMENDS the foregoing recommendation of 
the Court Clerk, Provincial Court, Vancouver, be adopted, on the 
understanding that if Night Court sittings in excess of the 
number approved in the budget are required, the Court Clerk will 
first obtain approval for the provision of additional funds, in 
accordance with City budget procedures, before the sittings are 
ordered . 


1, 


1971. 
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i) against stores in certain character areas (e.g. Chinatown, Gastown) 
which open after hours and on Statutory Holidays; 

ii) against certain type of stores in other parts of the City (e.g. 
those exempt under the Shops Closing By-law) that open on 
Statutory Holidays; ' 

E. If D(i) and/or D(ii) above is accepted, Council may wish to specify which 
Statutory Holidays should the closing requirements be enforced; 

F. Should the Lord's Day Act be enforced against all stores in contravention 
with the Act or should action be withheld against certain types of stores 
(e.g. those exempt under the Shops Closing By-law and lumber stores) 

and those in special character cireas, such as Gastown, Chinatown, and 
Robsonstrasse?" 


The City Manager RECOMMENDS approval of the three recommendations 
of the Acting Director of Permits and Licenses, and submits the 
remaining items for Council's CONSIDERATION, 


FOR ADOPTION SEE PAGE(S) VJ. 
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DATE 


August 8. 19 7 8 


SUBJECT :, 


TO: 


Vancouver City Council 
Liaison with the P.N.E. 


CLASSIFICATION: INFOIWVTION AND RECOMMENDATION 
The Director of Planning reports as follows: 
" PURPOSE 

The purpose of this report is to inform Council of the current status 
of the expansion plans for the PNE , and to seek further direction from 
Council . 

BACKGROUND 

At its meeting on January 24, 1978, City Council considered a report 
from the Planning & Development Committee concerning the proposed 
'Action '78' plan for the PNE. After due consideration. Council 

passed the following motion: 

'THAT the City meet with representatives of the PNE, the 
Provincial Government, the GVRD, the Parks Board and the 
City Planning Commission to agree to an appropriate co-operative 
planning procedure including citizen representation from the 
area . " 

Following this a special meeting of Council was arranged on February 28, 
1978 to discuss the PNE proposals and the City's comments on them with 
the PNE Board of Directors. Mr. Swangard, President of the PNE, 
confirmed that the proposed co-operative planning process fitted in 
with the PNE ' s thoughts, and he agreed in principle with Council's 
motion as listed above. The meeting concluded with the Mayor suggesting 
that the PNE officials and City staff meet to discuss the initiation 
of the co-operative planning process. It was noted also that if 
necessary, a meeting between the City's Planning and Development 
Committee and the PNE Feasibility Facilities Committee, and including 
representatives from citizens and the GVRD, could be arranged. 

The City Manager arranged a meeting on June 6, 1978 at which Mr. Swangard, 

President of the PNE and Mr. Loftus, Chairman of the Feasibil ity 

Facilities Committee, met with representatives of the 

Engineering Department, Finance Department, Planning Department, Social 
Planning Department, and the Vancouver City Planning Commission. 

At that meeting it was agreed to set up a PNE Liaison Committee 
representing the Vancouver City Planning Commission, GVRD, PNE, Parks 
Board, Engineering Department, Finance Department, Planning Department 
and Social Planning Department, ' 

MEETINGS OF THE PNE LIAISON COMMITTEE 

The Director of Planning was asked to chair the Committee. The first 
meeting of the PNE Liaison Committee convened on June 21, 19 78. 

Mr. D. Town, PNE General Manager, updated the Committee on PNE 
activities and agreed to furnish the Committee with the terms of 
reference for the consultants preparing the new stadium plans (since 
received). The PNE has hired N. B.B.J. International Limited and 
Herbert Challier Architects to prepare an architectural program, concept 
schematic, and cost estimates. N.D. Lea have been hired to do a 
traffic study and an economic feasibility study is underway by Ward and 
Associates. These studies are expected to be completed by the middle 
of August. (Subsequently, the PNE has arranged for presentations of 
the studies to be made to the Board meeting on August 16, 1978.) 

The Committee then reviewed the major concerns expressed in the City 
Manager's report considered by Council January 24, 1978. The Committee 
also discussed the main areas of concern of their respective 
departments or organizations. Several main issues were identified as 
requiring immediate attention and it was agreed that the various 
Committee members ■ listed below would prepare a commentary as follows: 
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1. Functional review of PNE - Planning Department and VCPC 

2. Alternative locations - GVRD 

3. Involvement of the local community - Social Planning 

4. Timing - Planning Department 

5. Economics - Finance Department 

6. Liaison process - Planning Department. 

On June 28, 1978 the second meeting of the PNE Liaison Committee 
took place. The PNE and the GVRD were not able to be represented, 
although the GVRD submitted a letter outlining their response to 
the question of alternative locations as noted below. 


The six major issues identified at the previous meeting were then 
discussed. 

Location of the stadium : A letter from the GVRD was noted indicating 
that the GVRD could not suggest any alternative sites on public land 
that would be superior to the PNE, and could not recommend that a 
study of all possible sites be undertaken at this time (a copy of the 
letter is attached to this report) . 

Subsequently, the Committee has received letters from both the City 
Planning Commission and the Citizens' Ad Hoc Committee (representing 
the Hastings-Sunrise community) questioning whether the stadium 
complex should be located at the PNE (copies of these letters are 
attached) . It should also be noted that the PNE has previously 
stated that it believed it was inappropriate for them to participate 
in a study of alternative sites. 

PNE functions : On this issue the Committee agreed that more information 
was needed from the PNE. The Chairman has since requested that the 
PNE make available the management study done for the PNE by Western 
Management Consultants, but this has not as yet been received. 

Involvement of the Local Community ; The Committee agreed that the 
local community should be involved and that a representative group 
was needed to achieve this. 

Subsequently, on July 12, 19 78 Social Planning staff attended 
a meeting of the Ad Hoc Citizens' Committee in the offices of Art Lee, 
MP. During this meeting the Committee members made it clear that in 
their opinion the only effective means available to them of affecting 
the course of the PNE ' s redevelopment plans is through the rezoning 
process and that it is only within the context of this process that 
they are willing to provide review input. 

The Ad Hoc Citizens' Committee have submitted a letter outlining their 
position in more detail (copy attached) . This letter includes two 
points of particular significance: 

- the Ad Hoc Citizens' Committee is prepared to work with the City 
in providing comments on PNE redevelopment plans at the rezoning 
application stage. 

- the Ad Hoc Committee asks the City to recognize the Committee as 
the spokesman for the community. 

Timing ; It was felt that this would depend on the future role of the 
Committee and the actions of the_ PNE. It was considered important to 
determine the degree of urgency in building the new stadium. The 
Chairman therefore wrote to the PNE requesting this information, and 
in their reply dated July 11, 1978, the PNE cites the physical 
deterioration of Empire Stadium, together with "its lack of seats 
between the goal lines, and its poor quality of seating, plus many other 
factors." The PNE President elaborated on this in a lengthy reply 
dated July 20, 1978. In this letter Mr. Swangard stresses the following 
points ; 
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- The stadium is a part of a multi-purpose complex which can absorb 
some of the operational costs of the stadium. 

- Both the B. C. Lions and the Vancouver Whitecaps will go bankrupt 
unless a new facility is committed within "a financially reasonable 
time." 

- The public at large is demanding a new sports facility and 
physical redevelopment of the PNE . 

- According to James Michener, a town does not qualify as a city 
without having a big public stadium. 

The full text of Mr. Swangard's letter is attached to this report. 

Economics ; It is noted that a useful analysis would require 
participation and input from the PNE. 

Liaison Process ; Members of the Committee questioned the effectiveness 
of the process without the full involvement of the PNE and GVRD , and 
felt that it might be better to delay further work until a specific 
proposal had been received from the PNE. 

ROLE OF THE LIAISON COMMITTEE 

In view of the experience so far, the Committee believes that the 
direction of Council is required regarding further work by the 
Committee . 

As instructed by Council on January 24, 1978 and February 28, 1978, 
staff have examined the possibilities of establishing a co-operative 
planning process with the PNE which could discuss public concerns before 
the detailed planning phase. However, as noted by the Chairman of 
the City Planning Commission, the process may have been established 
too late and an effective process cannot be achieved without the 
attendance and participation of the PNE and, to a lesser extent, the 
GVRD. 

Therefore, in view of the PNE ' s continued program to develop a 
multi-use stadium at the PNE grounds, the positions of the GVRD, the 
City Planning Commission, and the Ad Hoc Citizens' Committee, it may 
be appropriate at this time for Council to direct its staff towards 
a liaison process relating to a specific proposal for the PNE grounds. 

The PNE has announced its intention of presenting the findings of its 
recent feasibility studies on the evening of August 16, 1978. It is 
suggested that it is inappropriate for the Liaison Committee to 
continue until receiving further direction from City Council after 
the information from the August 16 meeting has been analyzed. 

If Council agrees, the Director of Planning would reconvene the 
Liaison Committee after August 16 to review the new information from 
the PNE and then report to Council to seek further direction." 


The City Manager submits the report on the PNE Liaison Committee and 
the attached documents for the INFORMATION of Council, as having some 
bearing on their meeting with the PNE on August 16, 1978. 

The City Manager RECOMMENDS approval of the suggestion of the Director 
of Planning to reconvene the Liaison Committee after August 16th, and 
then to r^ort to Council seeking further direction. 

FOR ADOPTION SEE PAGE(S) .1.(2:'. « 


MANAGER ' S REPORT 

August 3, 1978 

TO: Vancouver City Council 

SUBJECT: Police Employee Parking on Parcels C & D Strathcona - 
Proposed Amendment to Temporary Parking Provisions of 
Zoning and Development By-law No. 3 57 5 

CLASSIFICATION: RECOMMENDATION 


The Director of Planning reports as follows: 

"On June 20th, 1978, when dealing with a City Manager's report 
dated June 7th, 1978, Council (In Ccunera) resolved: 

THAT Council send directly to a public hearing an amendment 
to the Zoning and Development By-law which restricts temporary 
parking lots to a maximum of two years 'except by special per- 
mission of Council ' . 


BACKGROUND 

The initial Development Permit Application by Mayor A. Phillips, as 
Chairman of the Police Commission, to use parcels C and D for tem- 
porary parking purposes was issued for a period of one year expiring 
November 30, 1976, pursuant to Council's resolution of September 16, 
1976 which stated: 

THAT, in order to provide the parking facilities called for 
in the Collective Agreement with the Vancouver Policemen's 
Union, the Board of Police Commissioners be instructed to 
apply for a development permit and the Director of Planning 
be authorized to issue a development permit for a temporary 
parking area on the lot bounded by Jackson, Dunlevy, Keefer 
and Pender Streets, subject to: 

(a) the area being suitably gravelled; 

(b) the fee for parking to be $5.00 per month per car 
with the provision of this low cost staff parking 
not being considered a precedent; 

(c) the cost of gravelling, barricading and signing to 
be charged to Contingency Reserve; 

(d) the use of the lot for parking be subject to cancel- 
lation on 30 days' notice; 

FURTHER THAT only that portion of the site needed to serve the 
needs of the Vancouver Policemen's Union be treated in this 
manner and that this use be permitted for a one year period 
only. 

A subsequent Development Permit Application by Mayor Vol rich as Chairman 
of the Police Commission was approved thereby allowing the continued use 
of this site as a temporary parking area (private) for a further one year 
period of time, expiring November 30, 1977. 

Parcels C & D are zoned CD-I Comprehensive Development District under By- 
law No, 4393 which includes as one permitted use 'A building or use essen- 
tial in this district required by a public authority'. Both Development 
Permits issued have considered the specific use of this site for a tem- 
porary parking area required by the Police Commission as a use essential 
in this district required by a public authority. 

While this is an appropriate interpretation, the Development Permits issued 
have specifically approved the use of this site as a 'temporary parking 
area (private)' and the general provisions of the by-law governing temporary 
parking areas have applied - including the limited time period which may be 
permi tted. 
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ANALYS IS 

Should Council wish to pursue the proposed amendment to Zoning and Develop- 
ment By-law, the amendnent would best be accommodated under Subsection 
n.13.1 which presently states: 

No temporary parking area shall be permitted for any period 
exceeding two years, except that if conditions warrant, the 
Director of Planning may extend this period for a further 
six months. 

The suggested amendment would alter Subsection 11.13.1 to read: 

Plo temporary parking area shall be permitted for any period 
exceeding two years, except that if conditions warrant and 
upon the recommendation of Council, the Director of Planning 
may extend this period. 

Under such an amendment, any temporary parking area could be considered 
for a further extension in time and would be reported to Council for 
recommendation. The Director of Planning would submit for consideration 
various recommendations including an appropriate time period for exten- 
sion if extension is felt to be justified. Upon considering each appli- 
cation. Council could make recommendations to the Director of Planning 
who would still retain the authority to make a decision, thus maintaining 
the provision for anyone aggrieved by the official's decision to appeal 
this decision to the Board of Variance. 

Although Council may wish to proceed with such an amendment, a more appro- 
priate alternative may be to process a new Development Permit Application 
for use of Parcels C & D, as was done in the past, with the exception being 
that approval should be specifically worded to permit 'A use essential in 
this district required by a Public Authority (i.e. Police Commission)'. 
The Development Permit Application should be accompanied by drawings clearly 
indicating surfacing with compacted gravel and provision of 18 inch curbing 
around the perimeter of the site except for points of ingress and egress, 
all to the satisfaction of the Director of Planning and City Engineer. 

Handling the matter in this fashion will not require an amendment to the 
By-law and consequently will not permit (beyond the provisions of the 
present by-law) extensions in time for temporary parking areas throughout 
the City. 

RECOMMENDATION: The Director of Planning recommends the following: 

1. That Council rescind its motion of June 20th, 1978. 

2. That the Director of Planning be authorized to issue a Development 
Permit, under a new Development Permit Application submitted with 
drawings clearly indicating surfacing with compacted gravel and 
provision of 18 inch curbing around the perimeter of the site except 
for points of ingress and egress, all to be to the satisfaction of 
the Director of Planning and City Engineer, thereby permitting: 

A use essential in this district required by a public 
authority (i.e. Police Commission), subject to the 
following conditions: 

1. The use is to be maintained in good condition in accordance 
with the approved drawings." 
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The City Manager has discussed this matter at length with 
Planning, Engineering and Permits & Licenses. 

The City Manager has no objection to recommendation (2) which 
enables the parking lot to continue by virtue of a fortunate 
accident: The CD-I zoning on this site happens to mention use 
essential by a public authority because there had been a 
possibility of placing a fire-hall in that area. 

The City Manager does not support recommendation (1) to rescind 
the June 20 motion, nor is this supported by Engineering or 
Permits & Licenses. They agree with the City Manager that there 
should be flexibility, to extend the life of a temporary parking 
lot when there are very unusual circumstances, and that this 
should be possible for a private developer as well as for the 
City. 

The City Manager accepts the suggestion of the Director of Planning 
that the Director of Planning retain the authority to make the 
decision . 

Hence the City Manager RECOMMENDS: 

« 

A) That recommendation (1) not be approved, but that Council 
ask for a public hearing to amend section 11.13.1 to read: 

"No temporary parking area shall be permitted for any period 
exceeding two years, except that if extraordinary circumstances 
warrant and upon special recommendation of Council, the 
Director of Planning may extend this period." 

B) That recommendation (2) be approved, solving the particular 
problem on Sites C & D immediately. 


FOR ADOPTION SEE PAGE'S) 7..'i 


MANAGER'S REPORT 


August 10, 1978 

TO: Vancouver City Council 

SUBJECT: Champlain Heights - Enclave 1 
CLASSIFICATION: RECOMMENDATION 

The Chanplain Ifeights Project Manager reports as followa-. 

" When the City sold land in Chartplain Heights (Enclave 1) to Daon Develc^ments , dead- 
I lines were attached to the construction timetable to ensure that the houses were 
1 built within a reasonable length of time. 

The first deadline was June 8, 1978 at v/hich time 23 foundations were to be poured. 
Dacn's Construction Manager advised at that time that 21 foundations were in place 
and that a two-month extension was required for the other two foundations. 

At that time, it was noted that such an extension would not alter the overall time- 
table vMch requires that the next 23 foundaticns be cotplete by June 23, 1979 and 
the remaining 24 by Decer±)er 31, 1979. 

Council approved a two-month extension. This extension expired August 8, 1978. I 
am new advised that Daon have still not poured 23 foTjndations and a further two- 
month extension has been requested. This request has been reviewed and it is the 
Project Manager's opinicn that now Dacn has received City approval for a new building 
plan they should have no difficulty in meeting this new deadline. 

In view of the foregoing, the Project Manager recomnends : 

THAT the Director of Legal Services take such steps as are necessary 
to grant Daon Develc^xtients Ltd. a further two-month extension frcm 
August 8, 1978 for construction of 23 foundations in Enclave 1. 

This extension date does not extend the caipletion dates on the other two phases 
of development in Enclave 1. " 

The City Manager RECOMMENDS that the foregoing reconmendation of the Project Manager 
be ^:proved. 


FOR ADOPTION SEE PAGE(S) ...7..I3, 
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REPORT TO COUNCIL 



STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


JULY 27, 19 7 8 


A meeting of the Standing Committee of Council on Community Services 
was held on Thursday, July 27, 1978, in Committee Room No. 1, Third 
Floor, City Hall, at approximately 1:30 P.M. 


Adoption of Minutes 

The Minutes of the Community Services Committee meeting of Thursday, 
July 13, 1978, were adopted. 

Recorded Vote 

Unless otherwise indicated, votes of the Committee on all items 
are unanimous . 


RECOMMENDATION 

1. Soft Rock Cafe, 1921 West 4th Avenue 

City Council, on June 27, 1978, approved the following 
recommendations from the Community Services Committee in connection 
with the operation of the Soft Rock Cafe at 1921 West 4th Avenue: 

"A. THAT Mrs. Patricia Fiedler be requested to complete the 
proposed alterations at the Soft Rock Cafe, 1921 West 4th 
Avenue, within thirty (30) days. 

B. THAT the Community Services Committee review the operation 
of the Soft Rock Cafe in thirty (30) days, at which time 
the City Manager be requested to report to the Committee 
on the following: 


i) The use of the fire escape door and stairway at 
the rear of the Soft Rock Cafe; 

ii) The allegations of drug use in the vicinity of 
the Soft Rock Cafe; 

iii) Readings of the noise levels and frequencies emanating 
from the Soft Rock Cafe, including comment on the 
feasibility of reducing the maximum permitted noise 
level of 65 decibels contained in the current Noise 
Control By-law; and 

iv) A proposed closing time of 11:00 P.M. on weekdays 
and 1:00 A.M. on weekends for restaurants which 
provide entertainment." 


The Committee had before it for consideration this date a 
Manager's report dated July 19, 1978 (copy circulated) in which 
the Acting Director of Permits & Licenses reported further on the 
operation of this restaurant and recommended that the operator of 
the restaurant be requested to cease all musical entertainment 
in the restaurant between 11:00 P.M. and 8:00 A.M. 


PRESENT: 


Alderman Rankin, Chairman 


Alderman Bellamy 
Alderman Ford 


Alderman Gerard 
Alderman Marzari 


C0M^;TTEE CLERK: 


H. Dickson 


Continued . 
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In the report, the Acting Director of Permits & Licenses 
further recommpn. 1 that upon completion of the proposed altera- 
tions to the building, the Medical Health Officer conduct noise 
level tests and that if the noise has been curtailed by the 
renovations, the'^ musical entertainment be permitted until 
1:00 A.M. on a trial basis, and if this trial is unacceptable, 
the operating hours be cut back to 11:00 P.M. It was further 
recommended in the report that the operator be notified that 
unless strict control is placed on the use of the fire escape 
door and stairway, tl.en musical entertainment must cease at 
11:00 P.M. each day regardless of the effects of the other 
alterations . 

Appearing before the Committee on this matter were a number 
of residents in the vicinity of the Soft Rock Cafe who had 
earlier complained to the City that the entertainment at the 
restaurant has become a nuisance. Also appearing were the 
Chief License Inspector, the Director of Environmental Health 
and Mrs. Patricia Fiedler, operator of the restaurant. 

During discussion, a resident of 1930 West 3rd Avenue 
(Strata Plan VR-314) requested that the Committee recommend that 
the license of the Soft Rock Cafe be suspended because there had 
been no improvement in the noise situation during the past month. 

The operator of the restaurant advised the Committee she 
has hired a construction company to box in the fire exit and that 
the installation of air conditioning requiring the closure of the 
windows on the west side will begin next week. 

However, the complainants indicated that even with the west 
side windows closed, noise from entertainment inside the 
restaurant would likely still be disruptive to the adjacent 
residential area. 

The Director of Environmental Health advised that although 
the noise levels do not exceed the by-law limit of 65 decibels 
for a commercial zone, the noise is clearly disturbing to the 
residents of 19 30 West 3rd Avenue in the opinion of the Health 
Department. He further indicated that the building is not 
sound proof and would take a considerable amount of work to 
prevent the noise from disturbing residents in the area. He 
also noted that although 65 decibels is permitted in the commercial 
zone, the maximum noise level in residential zones is 45 decibels. 

The Committee noted that the Health Department noise measure- 
ments indicated readings of up to 70 decibels and concluded the 
hours of operation should be restricted. 

Following further discussion, it was 
RECOMMENDED 

A. THAT Mrs. Patricia Fiedler be informed to 
immediately cease all musical entertainment 
in the Soft Rock Cafe between the hours of 
10:30 P.M. and 9:00 A.M. the following day. 

B. THAT upon completion of the proposed alterations 
to the satisfaction of the City Building 
Inspector, that the Medical Health Officer 
conduct tests to determine what effect the 
alterations have on the noise levels. If 

the noise problem has been curtailed, then 
musical entertainment be permitted beyond 


Board of Administration, December 11, 1970 . . 
CONSIDERATION 

3 . Assessments for School & Hospital Purposes 

City Council on November 10, 1970, passed the following 
resolution : 

"THAT the City Council support the Executive of the U.B.C.M. 
on this matter and the Board of Administration prepare a 
brief for Council for submission to the Provincial Cabinet, 
through the U.B.C.M., giving appropriate examples of cir- 
cumstances whereby new developments, such as Marathon 
Realty's proposed development of the False Creek area, if 
rezoned, will be grossly under-assessed." 

The Assessment Commissioner submits the following brief 
as directed by Council: 

"The Provincial Minister of Finance has recently announced 
that it is the Government's intention to pass legislation 
at the next session of the Legislature that would have the 
effect of limiting annual increases in the assessments on 
land and improvements to not more than 10% over the previous 
year's assessments. An amendment to the Assessment Equali- 
zation Act would apply to assessments for school & hospital 
purposes, but would not apply to assessed values for general 
purposes which are determined under the Vancouver Charter . 

The 5% limitation on assessed values of individual properties 
which was enacted in 1966 created many anomalies within the 
various assessment categories in 1967 & 1968. The following 
statistics are taken from a 1967 report to Council showing 
the effect on property taxes. The study was confined to 
land because improvement values could be adjusted for a 
change in the physical characteristics or where new construc- 
tion occurred . 
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' Vacant Land - All Categories 


603 properties remain approximately equal 

686 properties pay an average of $7.41 to $229.20 

less per year 

* 1709 properties pay an average of $5.20 more per year 

Residential Properties - Land Only 

30,267 properties remain approximately equal 
19,616 properties pay an average of $4.46 to $61.77 

less per year 

* 22,004 properties pay an average of $3.07 more per year 
Industrial Properties - Land Only 

316 properties pay an average of $9.16 to $2,078.29 

less per year 

* 609 properties pay an average of $33.39 more per year' 

* These properties were required to pay additional taxes 
because of loss in revenue from other properties which 
benefited from the 5% limitation. 


Cent 'd . 
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Clause No. 1 Continued 

10:30 P.M. with the approval of the Community 
Services Committee on a trial basis. If, fol- 
lowing the trial period, the noise is still at 
an unacceptable level, the operating hours be 
cut back to 10:30 P.M. 

C. THAT Mrs. Fiedler be notified that unless strict 
control is placed on the use of the fire escape 
door and stairway and/or the stairway enclosed, 
then musical entertainment must cease at 10:30 
P.M. each day regardless of the effects of the 
other alterations. 

D. THAT the Medical Health Officer continue to 
monitor the sound volumes emanating from the 
Soft Rock Cafe after 10:30 P.M. 


CONSIDERATION 

2 . Fire By-law Upgrading - Hotel Vancouver - Progress Report 

City Council, on February 21st, 1978, approved the following 
recommendations from the Community Services Committee meeting of 
February 9, 19 78: 

"A. THAT City Council require C.N. Hotels to submit to the 
Community Services Committee: 

i) an undertaking to carry out the necessary work 
to have the Hotel Vancouver comply with the 
City Fire By-law; 

ii) a schedule acceptable to the Fire Chief for the 
work to be completed within eighteen months of 
February 9, 1978; 

iii) monthly progress reports on work being undertaken 
at the Hotel Vancouver, such reports to be sub- 
mitted to the Fire Chief who will report monthly 
to the Community Services Committee. 

B. THAT the City prosecute C.N. Hotels for failure to comply 
with the City fire by-law if the owners of the hotel do 
not comply with any of the foregoing. 

C. THAT the City Manager report to the Community Services 
Committee on the functions and jurisdictions of the City 
Fire Chief as compared with the Provincial Fire Marshal, 
such report to include comment on whether the Provincial 
Fire Marshal can delegate his full powers to the City 
Fire Chief who acts as his deputy. " 


The Committee had before it for consideration a Manager's 
report dated July 6, 1978 (copy circulated) in which the Fire 
Chief reported in accordance with Recommendation "A. (iii)" of 
the February 21st, 1978, Council meeting with the fifth progress 
report on work being undertaken at the Hotel Vancouver to meet 
requirements of the City Fire By-law. 


Continued . 
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Representatives of the Fire Chief appeared before the 
Committee on this matter and reported the actual work on the 
installation of a sprinkler system has commenced and that the 
hotel is maintaining some progress; however, the hotel is 
accomplishing only one thing at a time towards compliance with 
the City Fire By-law. 

The Committee noted that it had given the hotel eighteen 

months from February 9, 19 7 8 for all work to be completed and 

inquired whether the hotel would meet this deadline at its 

present rate of work on the fire by-law requirements. 

A representative of the Fire Department replied that it 
appears unlikely the hotel will meet the deadline and pointed 
out paragraph 4 in the July 6, 1978 Manager's report states 
plans for architectural changes are being prepared. 

The Committee expressed dissatisfaction over the possibi- 
lity the hotel will not meet the deadline and there was some 
consideration of requesting the hotel management to appear and 
explain the rate of work. 

A letter from Mr. A. H. Hart, a Vice President of Canadian 
National (owners of the hotel), to the Mayor was then referred to 
by the Fire Department representative who stated the contents of 
the letter were contrary to information contained in series report 
#5 which Mr. D. Harris of C.N. Law Department had submitted to the 
Fire Chief. Mr. Hart's letter was said to indicate Canadian 
National does not wish to install a sprinkler system in certain 
areas of the hotel. 

A copy of Mr. Hart's letter to the Mayor was not available 
at the Committee meeting; however, the Committee expressed dis- 
pleasure at the indications that Canadian National will not meet 
the deadline set by the City to meet the fire by-law requirements. 

It was noted all other hotels in the Downtown area have com- 
plied with the fire by-law and the Committee also noted Council 
had approved a recommendation that C.N. Hotels be prosecuted for 
failure to comply with the fire by-law if the owners of the hotel 
do not adhere to the City's requirements approved by Council on 
February 21st, 1978. 

There was some brief discussion on the advisability of 
requesting officials of Canadian National to appear before Council 
to explain their slow progress; however, the Committee felt it 
should first view the letter from Mr. Hart to the Mayor. 

Following discussion, it was AGREED 

THAT the letter from Mr. A. H. Hart of Canadian 
National be submitted for Council's CONSIDERATION 
in conjunction with this report from the Committee. 


Contiiiued ♦ , , 4 

NOTE FROM CITY CLERK: 


Mr. Hart's letter dated June 26, 1978 and the 
Fire Chief's comments on it follow as (i) . 
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3. Liquor Permit Application - 870 Denman Street 
Development Permit Application No. 80287 

City Council, on Tuesday, July 11, 1978, approved the follow- 
ing recommendation from the Community Services Committee: 

"THAT the application from Denman Garden Inn, 870 Denman Street, 
for Development Permit Application No. 80287, be deferred pend- 
ing a report from the West End Community Association on any 
concerns they might have regarding a holding bar in this 
restaurant located in the West End Community Centre." 

The President of the West End Community Association had 
advised that her Association is not concerned over the issuance of 
a liquor license at this location and accordingly, the City Manager's 
report dated June 19, 1978 was before the Committee this date. 

In the report, the Director of Planning reported on the 
application of Denman Garden Inn Ltd. for Development Permit 
Application No. 80287 at 870 Denman Street as follows: 

'The above noted Development Permit Application has been filed to use 
an area (approximately 273 sq.ft.) as a holding bar in conjunction with 
the existing restaurant. 

This Development is situated on the southeast corner of Haro and Denman 
Streets. 

The proposed Holding Bar development will provide an assembly area of 
approximately 273 sq.ft. (10% of the floor area of the restaurant). 
The existing seating capacity of the restaurant is 100. The proposed 
seating capacity for the Holding Bar is 20 seats. 

For Council's guidance, the Provincial Liquor Control Act permits up to 
25% of the seating capacity of the dining area (maximum 50 seats) as the 
number of seats permitted in a holding bar. With regard to this application, 
the maximum permitted seating capacity for the holding bar is 25 seats. 

No complaints have been received from the Health Department. The Police 
Department has recommended favourable consideration. 

It should be noted that this restaurant is located in the West End 
Community Centre. The Parks Board has submitted a letter which states 
that permission is given to the Denman Garden Inn to use the said area 
as a holding bar, containing 20 seats. 

The Director of Planning at his meeting of May 15, 1978, approved this 
application, with the following condition: 

"1. The request for ^a new liquor outlet is to be first referred 
to City Council through the Standing Committee on Community 
Services for consideration and necessary action." 

This application is therefore being referred to City Council through 

the Standing Committee of Council on Community Services for Consideration 

of the new liquor outlet. ' 

Following brief consideration, it was 
RECOMMENDED 

THAT the Director of Planning be advised that Council 
has no objection to the issuance of Development Permit 
Application No. 80287 to Denman Garden Inn Ltd. to use 
a portion of the restaurant at 870 Denman Street as a 
holding bar. 


Continued * • # 
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4. Liquor Permit Application - 2352-58 West 41st Avenue 
Development Permit Application No. 81180 

The Committee had before it for consideration a Manager's 
report dated July 7, 1978, in which the Director of Planning 
reported on the application of Ms. Jackie Byrn for Development 
Permit Application No. 81180 to alter and use the basement of 
the existing building at 2352-58 West 41st Avenue as a restaurant 
with a holding bar. 

A representative of the Planning Department appeared 
before the ' Committee and advised that the applicant had telephone 
the Planning Department and stated that she was withdrawing her 
application . 

It was 

•COMMENDED 

THAT the verbal report from the Planning Department 
representative be received and no action be taken. 


5. Liquor Permit Application - 610 Jervis Street 
Development Permit Application No. 80593 


The Committee had before it for consideration a Manager's 
report dated July 13, 1978, in which the Director of Planning 
reported on the application of Architect Harry Leon King for 
Development Permit Application No. 80593 to alter and use a 
portion of the existing restaurant at 610 Jervis Street as a 
holding bar. 

In the report, the Director of Planning commented as follows 

"Ihe above noted Development Permit Application has been filed to 
alter and use approximately 182 sq. ft. of the existing restaurant as 
a holding bar. 

This development is situated on the southeast corner of Melville 
Street and Jervis Street. 

The proposed holding bar development will provide an assembly area of 
approximately 182 sq. ft. (18% of the floor area of the restaurant) . 
The existing seating capacity for the dining area is 54 and the 
proposed seating area for the holding bar is 18. 

The Liquor Control and Licensing Act permits up to 25% of the total 
seating available in the dining area (maximum 50) as seating for a 
holding bar. In accordance with the Act, the applicant is permitted a 
maximiBn of 14 seats. 

No ccxnplaints have been received from the Health Department. The 
Police Departanent have ro objection in the issuing of the Development 
Permit. 

The Director of Planning, at his meeting of July 19, 1978, approved 
this application with the following condition: 

"Hie use of the holding bar is to be first dealt with by City 
Council through the Standing Committee on Community Services on 
report from the Director of Planning." 

This application is therefore being referred bo City Council through 
the Standing Committee on Community Services for consideration of new 
liquor outlets.' 
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Following discussion, it was 
RECOMMENDED 

THAT the Director of Planning be advised that Council 
has no objection to the issuance of Development Permit 
Application No. 80 59 3 to Architect Harry Leon King to 
alter and use approximately 182 sq. ft. of the existing 
restaurant at 610 Jervis Street as a holding bar. 


6. Liquor Permit Application - Lots 9 & 10, Granville Island, 
False Creek - Development Permit Application No. 81119 

The Committee had before it for consideration a Manager's 
report dated July 13, 1978, in which the Director of Planning 
reported on the application of Mr. Peter McPhalen for Development 
Permit Application No. 81119 to alter and use a portion of the 
existing restaurant on Lots 9 and 10, Granville Island, False 
Creek, as a holding bar. 

In the report, the Director of Planning commented as follows 

"Hie above noted Development Permit Application has been filed to 
alter and use approximately 600 sq. ft. of the existir^ restaurant as 
a holding bar. 

This developnent is situated on the north side of Johnston Street, 
directly under the Granville Bridge. 

The proposed holding bar development will provide an assembly area of 
approximately 600 sq. ft. (13% of the floor area of the restaurant) . 
Itie existing seating capacity for the dining area is 168 and the 
proposed seating area for the holding bar is 42. 

The Liquor Control and Licensing Act permits up to 25% of the total 
seating available in the dining area (maximum 50) as seating for a 
holding bar. In accordance with the Act, the applicant is permitted a 
maximum of 42 seats. 

No oxnplaints have been received from the Health Department. The 
Police Department have no objection in the issuing of the Development 
Permit. 

The Director of Planning, at his meeting of July 19, 1978, approved 
this application with the following condition: 

"The use of the holding bar is to be first dealt with by City 
Council through the Standing Committee on Community Services on 
report fran the Director of Planning." 

This application is therefore being referred to City Council through 
the Standing Canmittee on Cc«imunity Services for consideration of new 
liquor outlets.' 


Following discussion, it was 
RECOMMENDED 

THAT the Director of Planning be advised that Council 
has no objection to the issuance of Development Permit 
Application No. 81119 to Mr. Peter McPhalen to alter 
and use approximately 600 sq. ft. of the existing 
restaurant on Lots 9 and 10, Granville Island, False 
Creek, as a holding bar. 
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7. Liquor Permit Application - 3204 West Broadway 
Development Permit Application No. 81273 


The Coiranittee had before it for consideration a Manager's 
report dated July 13, 1978, in which the Director of Planning 
reported on the application of Mr. L. Syskasis for Development 
Permit Application No. 81273 to alter and use a portion of the 
existing restaurant at 3204 West Broadway, as a holding bar. 

In the report, the Director of Planning commented as follows: 

"The above noted Development Permit Application has been filed to alter 
and use a portion of the existing restaurant as a holding bar. 

A Development Permit was issued on May 19, 1978, subsequent to the Board 
of Variance decision, permitting the use of the existing building as a 
restaurant for a period of time, expiring October 1, 1982. 

This development is located on the southwest corner of West Broadway and 
Trutch Street. 

The drawings submitted indicate that the proposed holding bar will pro- 
vide an assembly area of approximately 600 sq. ft. (9% of the floor area 
of the restaurant). The seating capacity for the dining area is 245 and 
the proposed seating for the holding bar is 50. 

The Liquor Control and Licensing Act permits up to 25% of the total seat- 
ing available in the dining area (maximum 50) as seating for a holding 
bar. In accordance with the Act, the applicant is permitted a maximum of 
50 seats. 

A Development Permit was issued for the use of the building as a restaur- 
ant in accordance with the decision of the Board of Variance on May 17th, 
1978 who approved the use for a limited period of time expiring October 
1st, 1982 without prejudice to the filing of a further appeal at that 
time. The Board of Variance, in granting the appeal, reversed the decision 
of the Director of Planning who refused a Development Permit Application 
because required parking was being provided on a separate site on a lease 
basis only. 

According to the provisions of the Zoning and Development By-law, the an- 
cillary holding bar does not affect the off-street parking requirements. 

The Police Department have recommended favourable consideration. 

This application is being referred to City Council through the Standing 
Committee on Community Services for consideration of the new liquor outlet 
and to advise Council that the Director of Planning is prepared to approve 
this Development Permit Application, for a period of time expiring October 
1st, 1982 subject to Council's approval of the new liquor outlet." 


Following discussion, it was 
RECOMMENDED 

THAT the Director of Planning be advised that Council 
has no objection to the issuance of Development Permit 
Application No. 81273 to Mr. L. Syskasis to alter and 
use a portion of the existing restaurant at 3204 West 
Broadway as a holding bar. 


continued . 
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8. Liquor Permit Application - 1724 Davie Street 
Development Permit Application No. 80902 

The Committee had before it for consideration a Manager's 
report dated July 18, 1978, in which the Director of Planning 
reported on the application of Ms. J. Erickson for Development 
Permit Application No. 80902 to use a portion of the main floor 
of the existing restaurant at 1724 Davie Street as a holding 
bar. 

In the report, the Director of Planning commented as follows 


'The above noted Development Permit Application has been 
filed to use a portion of the main floor of the building 
as a holding bar area, in conjunction with the existina 
restaurant . 

This development is situated on the south side of Davie 
Street, east of Denman Street. 

The proposed holding bar development will provide an 
assembly area of approximately 120 sq. ft. (3.2% of the 
floor area of the restaurant) . The proposed seating 
capacity for the dining area is 84 and the proposed seating 
area for the holding bar is 16. 

The Liquor Control and Licensing Act permits up to 25% of 
the total seating available in the dining area (maximum 50) 
as seating for a holding bar. In accordance with the Act, 
the applicant is permitted a maximum of 21 seats. 

No complaints have been received from the Health Department. 
The Police Department has recommended favourable consideration 

The Director of Planning is prepared to approve this Develop- 
ment Permit Application subject to revised drawings being 
submitted to comply with all City and Provincial Regulations, 
but before making a final decision, is referring the 
application to City Council through the Standing Committee on 
Community Services for consideration of the new liquor outlet. 

Following discussion, it was 
RECOMMENDED 

THAT the Director of Planning be advised that Council 
has no objection to the issuance of Development Permit 
Application No. 80902 to Ms. J. Erickson to use a 
portion of the main floor of the existing restaurant 
at 1724 Davie Street as a holding bar. 


9 . Handicapped Resource Centre - Request for Land 

The Committee had before it for consideration a Manager's 
report dated June 29, 1978 (copy circulated) in which the 
Supervisor of Properties, in accordance with a recommendation 
from the Community Services Committee, reported further on the 
request of the Handicapped Resource Centre for City land. 

The report concluded with the recommendation that the Handi- 
capped Resource Centre enter a 60-year prepaid lease with the City 
for $30,000.00 to develop a non-profit group home for handicapped 
subject to the existing G.V.R.D. sewer easement, with the lease 
to be drawn to the satisfaction of the Director of Legal Services 
and Supervisor of Properties. 
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The properties suggested in the report to be leased to the 
Handicapped Resource Centre are two lots on the south side of 
Cheyenne Street. 

Following brief discussion, it was 

RECOMMENDED 

THAT the Handicapped Resource Centre enter a 
60-year prepaid lease with the City for the 
sum of $30,000.00 to develop a non-profit group 
home for handicapped at Lots 6 and 7, Block "B" , 
District Lot 37, on the south side of Cheyenne 
Street, subject to the existing G.V.R.D. sewer 
easement, with the lease to be drawn to the 
satisfaction of the Director of Legal Services 
and Supervisor of Properties. 


10 . Downtown Community Workers re Chronic Alcoholics 

The Committee, on July 13, 1978, deferred consideration of 
the City Manager's report dated July 6, 1978, to the next meet- 
ing of the Committee and requested that the Civil Liberties 
Association comment on legal safeguards which could be provided 
to protect the civil liberties of chronic alcoholics who must 
be treated. 

The Committee had before it for consideration this date 
a brief dated July 20, 1978 (on file in the City Clerk's Office) 
from the Civil Liberties Association. 

However, a number of the Downtown coamunity workers were 
unable to attend this date and it was 

RECOMMENDED 

THAT this matter be deferred to a future meeting 
of the Committee. 


The meeting adjourned at approximately 2:55 P.M. 



REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 
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A meeting of the Standing Committee of Council on Planning 
and Development was held in the No. 2 Committee Room, Third Floor, 
City Hall, on Thursday, July 27, 1978 at approximately 1:30 p.m. 


PRESENT 


Alderman Harcourt, Chairman 
Alderman Gibson 
Alderman Brown 
Alderman Kennedy 


ABSENT 


Alderman Puil 


CLERK TO THE 
COMMITTEE 


Bowie 


RECOMMENDATION 

1 . Monthly Status of Rezoning Applications 

The Committee considered the monthly status report on rezoning 
applications for the month of June, 1978 (on file in the City 
Clerk ' s office ) . 

Mr. R. Scobie, Zoning Division, detailed for the committee's 
information the status of a number of the individual applications. 

RECOMMENDED 

THAT the monthly status report of rezoning applications 
for June, 1978 be received. 

2 . Shaughnessy Heights Property Owners ' Association - Planning Study 

Council at its meeting on December 14, 1975, approved a 
recommendation from the Standing Committee on Planning and Develop- 
ment that the Shaughnessy Heights Property Owners ' Association be 
advised to continue with its study of the area and discuss same 
with the Planning Department. 

As a result, a report called "The Shaughnessy Plan" was 
forwarded to the Director of Planning in March, 1978. 

The Committee had for consideration a copy of a brochure 
prepared by the Shaughnessy Heights Property Owners' Association 
(copy circulated) which summarizes this report. 


Present for discussion on this item was Mr. Philip Owen, 
President of the Shaughnessy Heights Property Owners' Association, 
who also introduced Mrs. Joyce Catliffe, Past President and Mr. 
Bill DuMoulin. Mr. R. Spaxman, Director of Planning, was also 
present . 
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Mr. Owen detailed for the Committee the history of the 
preparation of the Shaughnessy Plan from the hiring of Mr. Richard 
C. Mann in May of 1977 to prepare a report for submission to the 
S.H.P.O.A. Board of Directors (August 1977) up to the present 
summarized brochure. Mr. Owen stated that in addition to the 
report which was begun by Mr. Mann, many volunteers in the area 
have given numerous hours of their time, often in door-to-door 
canvassing to obtain the very complex data contained in this 
report . 

The brochure which was submitted to the Annual General Meeting 
of the S.H.P.O.A. on June 19, 1978, identifies four major and 
two subsidiary goals as follows: 

Major Goals 

1) To ensure that Old Shaughnessy remains a predominantly 
single- family, detached residential neighbourhood. 

2) To recognize, designate and preserve Old Shaughnessy 

as one of the historic and architectural character areas 
of Vancouver. 

3) To encourage the conservation and restoration of most 
of the pre-1930 homes. 

4) To ensure a greater measure of economic stability to 
the neighbourhood and to mitigate financial hardship 
to owners of large properties. 

Subsidiary Goals 

1) To recognize changing demographic patterns and provide 
second-generation infill, particularly for those who 
wish to remain in the area and who seek smaller accommo- 
dation . 

2) To encourage some increase in population density, 
especially by families with children, and thereby prevent 
the closure of Shaughnessy Elementary School which suffers 
from the characteristic city-wide decline in school enrol- 
ment . 

The main problem in Shaughnessy would seem to be how the 
Community and the City can discourage the demolition of fine old 
homes and compensate owners who may wish to replace them with more 
marketable, but incompatible housing. The solution to this would 
seem to be in a combination of firmly stated goals, firm regula- 
tions, permitted relaxations and new opportunities for development 
within a context of enforceable guidelines . 

Mr. Owen spoke on the reasons the traditional R-4 zoning is 
inadequate to meet the pressures of redevelopment and illustrated 
examples showing how the policies as advanced by the S.H.P.O.A. 
could benefit the best interests of the City. 

The S.H.P.O.A. have put forth the following recommendations 
to the Planning and Development Committee: 
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Clause No. 3 (Cont'd.) 

Recent changes in assessed values due to rezoning show land 
value increases ranging from 142% to 244% over a two year 
period since 1968. A 10% restriction would have confined 
these value changes to 10% for each of the two years and 
would have resulted in substantial tax reductions to owners 
of rezoned land who had already derived benefit by way of a 
sharp capital gain in the value of their property. 

For the above reasons it is doubtful that the proposed 10% 
individual limitation would be equitable to the majority of 
other taxpayers. Legislation such as this creates many 
inequities and departs from the principle of equalization 
of property assessment and taxation." 

Your Board submits the foregoing brief for Council ' s 
consideration . 


4. St. David's School for Boys 
Squamish Valley 

Under date of November 23, 1970, the President of the 
St. David's School for Boys, Squamish Valley, has written requesting 
financial support for the School. 

The Organization is a non-profit educational society in 
which the boys are trained for leadership in both church and state. 
The School is due to open in September, 1971, and about thirty 
students from all parts of the Province, but particularly from 
Vancouver, are being accepted. The site of the School is located 
in the Squamish Valley. 

The grant is required for the commencement of the School 
and for the granting of bursaries for boys from Vancouver who need 
financial assistance and who would benefit from the program. 

Your Board submits the foregoing request for the CONSIDERATION 
of Council. 

(Copies of the letter from the St. David's School for Boys 
dated November 23, 1970, are circulated for the information 
of Council.) 

INFORMATION 

5 . Rental Contract Form - 

Vancouver Rental Accommodation Grievance Board 

In accordance with the recommendation of the Standing 
Committee on General Purposes of August 18, 1970, adopted by Council 
on August 25, 1970, the Vancouver Rental Accommodation Grievance 
Board has submitted a proposed rental contract form, copies of which 
are circulated. 

Your Board endorses the recommendation of the Corporation 
Counsel that the proposed rental contract form be referred to him 
for report to Council, before being finalized. 
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(a) The Sub-Committee to accept in the very broadest terms 
the general directions and policies contained in the 
S.H.P.O.A.'s brochure, regarding Old Shaughnessy, 

(b) The Sub-Committee to order an immediate freeze on all 
applications for rezoning within Old Shaughnessy pending 
the creation of a new zoning by-law (with the exception 
of the development plan for the southeast corner of 
16th Avenue and Burrard Street) . 

(c) The Sub-Committee to request the Director of Planning i 
to report to them on the feasibility and desirability 

of the S.H.P.O.A, recommendations. 

(d) The Sub-Committee, on receipt of the Director of Planning 's 
report to instruct the Planning Department to continue 

its close consultation and co-operation with the S.H.P.O.A. 
and to proceed with the creation of a new zoning by-law 
for Old Shaughnessy. 

(e) The Sub-Committee to place on their agenda in some months 
time, the subject of some form of Historic Conservation 
Area or Heritage Character Area designation for Old 
Shaughnessy, and to receive at this time delegates from 
the S.H.P.O.A., the Heritage Advisory Committee, the 
Community Arts Council and other interested bodies. 

The Director of Planning stated that in meetings which had 
taken place with the S.H.P.O.A. Board of Directors and the Planning 
Department staff, definite progress had been made towards the 
solving of problems in Shaughnessy. He expressed satisfaction 
in the co-operation displayed between both parties. He supports the 
recommendation that the Planning Department bring forward a report 
which will translate the goals put forward by the S.H.P.O.A. into 
precise by-law language. 

Discussion took place on the second recommendation put forward; 
that an immediate freeze be placed on all rezoning applications 
in the Old Shaughnessy area. The Director of Planning stated that 
to date only two applications had been received. One for a develop- 
ment at 16th and Burrard and another for 3338 and 3390 The crescent 
had requested permission to appear before the Committee but had 
withdrawn this request until the report from the S.H.P.O.A, had 
been presented. It was felt by those present that if this developer 
were to meet with the S.H.P.O.A. as did the developer for 16th and 
Burrard, compromise could be made to the satisfaction of both parties. 

Also introduced at the meeting was a letter dated June 14, 1978 

(copy circulated) from the Community Arts Council supporting a 

recommendation that the area known as Old Shaughnessy be designated 
as a Heritage conservation area. 

Following further discussion, the Committee 

RECOMMENDED 

A. THAT the general directions and policies contained in 
the Shaughnessy Heights Property Owners' Association's 
brochure regarding Old Shaughnessy be received. 


cont'd 
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B. THAT pending the creation of a new Zoning By-law all 
applications for rezoning within Old Shaughnessy be 
referred to the Board of Directors of the S.H.P.O.A. 

C. THAT the Director of Planning report back to the 
Planning and Development committee on the feasibility 
and desirability of the recommendations as put forward 
by the S.H.P.O.A. 

D. THAT upon receipt of this report the Planning and 
Development Committee instruct the Planning Department 
to continue its close consultation and co-operation 
with S.H.P.O.A. and proceed with the creation of a new 
Zoning By-law for Old Shaughnessy in co-operation 
with the Director of Legal Services . 

E. THAT delegates from S.H.P.O.A., the Heritage Advisory 
Committee, the Community Arts Council and other 
interested persons be invited to attend a future meeting 
of the Committee to discuss some form of Historic 
Conservation or Heritage Character Area designation for 
Old Shaughnessy. 

3. Public Competition for "ideas and Concepts" for a Park 
at Burrard/Dunsmuir 


Council at its meeting of July 11, 1978, when considering a 
clause from the Standing Committee on Planning and Development 
report of June 29, 1978, passed the following motion: 

"THAT this clause be referred to the Standing committee 
on Planning and Development for further consideration, 
including possible input by adjacent corporate owners 
into the park design." 

The committee had for consideration a Manager's report dated 
June 15, 1978 (copy circulated) in which the Director of Planning 
reports on a proposal whereby the general public would be invited 
to participate in putting forward ideas and suggestions for a 
park to be situated on the former Bow-Mac site at Burrard/Dunsmuir. 

Mr. A. Malczewski, of the Planning Department, spoke to 
this report stating that at present, the main thrust was to get 
Council's approval to proceed with phase One, the public competition. 
The intention is to commence publicity and release competition 
documents in early September aiming for a fall working schedule. 
Phase Two (competition of design for implementation purposes) 
could then take place in early 1979. 

Details of the competition and the planning context to be 
supplied to the competitors are included in the "'PARKIDEA' a 
Search for Ideas" (on file in the City Clerk's office) . At the 
completion of this competition one idea will be awarded a special 
prize in recognition of its special merit. Other ideas will 
receive smaller cash prizes or honourable mention. 


cont'd 
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The report also states that selection of award winning ideas 
will be presented to Council for approval and used thereafter in 
the design phase (Phase Two) . A jury comprised of representatives 
of the community. City Government and design professions will be 
responsible for this phase. 

The Committee, in discussion, felt that a representative of 
the business community adjacent to this park should be included 
on this jury. 

The City Manager reported that the City had hoped to acquire 
the Provincial property located at 635 Burrard (part of the site) 
in July, but that because of certain delays it is now expected 
this acquisition will take place by October. 

Following discussion, the Committee 

RECOMMENDED 

A. THAT Council approve the public competition of "ideas 
and concepts" and instruct the Director of Planning 
to proceed with the necessary arrangements; 

B . THAT Council instruct the Director of Planning to 
convene a working committee which would include 
Park Board staff, the city Engineer, the Director 
of Finance, and the Director of Social Planning to 
advise the Jury Committee on park program and constraints 

C. THAT Council instruct this Committee to select and 
recommend for Council's approval, a jury for the proposed 
competition; this jury to be representative of the 
Community, the City Government, the design professions 
and the adjacent business community; 

D. THAT Council instruct the jury in conjunction with the 
working committee (Recommendation B above) to report 
back to Council with a program and terms of reference 
for the park design and a recommendation on procedure; 

E. THAT Council approve a budget of $14,000.00 for the 
Phase One ("'PARKIDEA' a Search for Ideas") of the 
program. Source of funds to be the Downtown Improve- 
ment Reserve; 

F. THAT Council instruct the Director of Finance to report 
back on the sources of funds to build this park; 

G. THAT Council continue negotiations with the Provincial 
Government with respect to the release of the provincial 
building site to the City for inclusion in the park 
proposal . 

The meeting adjourned at approximately 3:45 p.m. 


* *k . 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


JULY 27, 1978 


A meeting of the Standing Committee on Finance and Administration 
was held on Thursday, July 27, 19 78, in the No. 3 Committee Room, 
Third Floor, City Hall, at 3:30 p.m. 


PRESENT ; Alderman Brown, Chairman 
Alderman Gerard 
Alderman Gibson 
Alderman Marzari 

ABSENT : Alderman Puil 


COMMITTEE 

CLERK : G. Barden 


RECOMMENDATION 


1. Britannia Community Services Society 
- 197 8 Operating Budget 

The Committee considered a Manager's Report dated July 6, 
1978, wherein the City Architect reported on 1978 Operating Budget 
on the Britannia Community Services Society in part as follows: 


"On April 11, 1978, City Council approved the Budget Review Committee's 
recommendations with regard to the budget of the Britannia Community Services 
Society and on April 18, 1978 City Council passed the following motion 
concerning maintenance at the Centre by the School Board: 

'THAT the Britannia Community Services Centre Society, in 
conjunction with Mr. Art Langley, report on the late request 
of the School Board for funding for maintenance at the 
Britannia Community Services Centre by the School Board.' 

The specific items that were submitted by the School Board as a late 
request were the following: 


1) 

Replace cold cathod lighting in 'AB' gym 

$ 9,540 


with mercury vapour 


2) 

Repair gas leaks and lubricate all underground 



and above ground valves (new buildings) 

900 

3) 

Service 14 gas boilers in new buildings 

4,240 

4) 

Flush hot water heating system in all new 



buildings 

2,756 

5) 

Overhaul vacuum pump in 'A' building (old 



building) 

636 

6) 

Service and adjust pneumatic controls in all 



buildings ('AB' Building is 2332) 

3,922 

7) 

Service and adjust air conditioning equipment 



in B 6t C buildings 

400 

8) 

Service new cafeteria range exhaust and fire 



extinguishers 

200 

9) 

Annual service of ice rink equipment 

6,890 

10) 

Contingencies 

2,000 

11) 

Program painting 'A' building (50%) 

25,812 


Total 

$57,296 


/2 
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Clause #1 continued; 


Society share - .261 x 57,296 
Labour overhead 

on 70% - .23 X 70% 


2,408 
$17,362 


$14,954 


Administration overhead ? 10% 
Total Society Share - 


1,736 
$19,098 


Items 1 and 11 are programmed improvements that can be delayed until 1979, 
however items 2 to 9 inclusive should be proceeded with either for reasons of 
hazard, operational necessity or by-law requirements. 

The total cost for these items is $23,948 and when the necessary adjustments 
are made for overhead and administration, the Society's share will be approximately 


Mr. Art Langley reported that during an analysis of the budget 
already approved by Council on April 11, 1978, it was noted that 
there is an item of $32,000 for building maintenance. It was estab- 
lished that the basis of the request for $32,000 is from the cost 
for maintenance work experienced in 1977. Some of this work was 
routine maintenance similar to the list of works submitted as a late 
request, but the majority was emergency repairs to the mechanical 
plant. Mr. Langley also stated he believed these emergency problems 
were related to the newness of the equipment and that they will 
decrease this year and there may be sufficient funds remaining in 
the Building Maintenance account already approved to provide funding 
for the City's share of specific items 2 to 9 inclusive, amounting 
to approximately $8,000, with the School Board funding the balance 
of approximately $16,000. 

Following discussion, it was 

RECOMMENDED 

THAT the City Architect be authorized to co-operate with 
the School Board to complete the work within the shared 
maintenance funding already approved by Council in the 
current budget; with the City's share being approximately 
$8,000. If at any time in the work programme an over 
expenditure appears probable, the work shall be suspended 
at that point and a further report be made at that time, 
for Committee consideration. 


2. Police Compound Attendants 

The Committee considered a Manager's Report dated July 14, 1978, 
(circulated) wherein the Chief Constable reported on Police Com- 
pound Attendants at the new public safety building annex. The 
report included background information, alternatives for control 
of fleet utilization and security of the facility, costs and funding. 

Chief Constable Winterton and Inspector Bisset attended the 
meeting and spoke to their request that the four Compound Attendants' 
positions be made permanent. The Chief Constable advised that since 
authorization of the four temporary Compound Attendants, the fleet 


$7,980. " 
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Clause # 2 contifi|ied s 


availability has increased to the point that having to wait for 
transportation has now been virtually eliminated. Rising vehicle 
maintenance costs have been held down because the Attendants now 
maintain a mileage maintenance schedule on each individual vehicle 
and have vehicles serviced by the Garage personnel when they become 
due. The actual incidence of vehicle repairs have also decreased 
as a result of this program because minor repairs are completed 
before major overhauls become necessary. The largest saving that 
has been realized directly resulting from this program has been 
the availability of Police personnel for actual Police duties 
because the Compound Attendants now control and issue all vehicles 
to Headquarters personnel on a priority basis. 

Following discussion, it was felt that the proposal needed 
further study and it was 

RECOMMENDED 

A. THAT the four temporary compound attendants presently 
authorized be continued on a temporary basis to 
December 31, 1978 funded from within the Police Depart- 
ment's current operating budget. 

B. THAT a study be conducted jointly by the Police Depart- 
ment and the Engineering Department's Departmental 
Services Division, to determine the most feasible 
method of providing the required security and service 
for police vehicles, considering use of existing City 
facilities of a like nature to eliminate any duplica- 
tion of service that might exist; recommendations should 
be submitted to the City Manager for the Standing 
Committee of Council, on Finance and Administration, by 
December 1. 1978. 

3 . Civic Theatres Revenue and Expenditures 

The Committee considered a Manager's Report dated July 14, 1978, 
(circulated) wherein the Administrative Analyst reported on 
revenue and expenditures for the Queen Elizabeth Theatre, Queen 
Elizabeth Playhouse and the Orpheum. 

Mr. J.C. Allman, Assistant Manager, Civic Theatres, and 
Mr. Norman Young, Chairman, Civic Theatres Board, attended the 
meeting and spoke to the report. 

Discussion took place on the suggestion that the rates at the 
Orpheum theatre should be increased and it was suggested that the 
rates at the Queen Elizabeth Theatre should be increased instead 
since it is much better equipped than the Orpheum. It was also 
noted that local groups are bringing in outside groups and charging 
them local rates when they would have been charged commercial rates 
if they had not booked through a local group. This should be 
examined. Other points discussed were 

- using a fixed rate plus a percentage of the gross 
inadequate facilities for dispensing of liquor 

^ staggering of opening hours of performances 

- "Theatre Parking" sign at the Queen Elizabeth Theatre 
should have "Theatre" removed during the daytime to 
encourage more use by the general public 

- It was noted that under the Union agreement the front- 
of-house staff could be paid for two call out times 

if there were two shows on simultaneously at the Queen 
Elizabeth Theatre and the Playhouse. 


Report to Couneii 
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Following further discussion, it was 


RECOMMENDED 


THAT the report be received for INFORMATION and be 
referred to the Civic Theatres Board for their 
CONSIDERATION. 


The meeting adjourned at approximately 5:40 p.m. 


« * * ■« * 


FOR ADOPTION SEE PAGE(S)....I 
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REPORT TO COUNCIL 
STANDING COMMITTEE OF COUNCIL 
ON 

TRANSPORTATION 


July 27, 1978 


A meeting of the Standing Committee of Council on 
Transportation was held on Thursday, July 27, 1978, in the 
No. 1 Committee Room, third floor. City Hall, at approximately 
3:35 p.m. 


PRESENT: Alderman W. Kennedy, Chairman 

M. Ford 

H. Rankin 

ABSENT: Alderman D. Bellamy 

M. Harcourt 

COMMITTEE CLERK: J. Thomas 


The minutes of the meeting of July 13, 1978 were adopted. 

1 . Parking Lot Directional Signs in Downtown Vancouver 

The Committee had for consideration, a Manager's 
Information Report dated July 10, 1978 (circulated) in which 
the City Engineer reported on a program to install parking 
lot directional signs in the downtown area. 

The report noted that studies revealed parking in the 
Gastown, Chinatown and Robson Street areas was not fully 
utilized and it. would be of bprefit to shoppers and tourists 
if these parkixitj areas were identified more clearly. 
It was proposed that commencing tnxs suxiuaer, airectional signs 
be installed at City owned and public parking lots that have 
more than 100 parking stalls. Funding has been approved in 
the departmental budget. 

RECOMMENDED 

THAT the report of the City Manager dated July 10, 1978 
be received for information. 


2 . Summary of Downtown Pedestrian Surveys 

In a Manager's Information Report dated July 6, 1978 
(circulated), the Cicy Engineer commented on a recently 
completed departmental report entitled "Downtown Vancouver 
Pedestrian Surveys 1977", which surveyed data collected by various 
city departments, on downtown pedestrian volumes and character- 
istics in the period 1973 - 1977. 

RECOMMENDED 

THAT the Manager's Report dated July 6, 1978 be received 
for information. 

* » » *■ 

The meeting adjourned at approximately 3:45 p.m. 
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A meeting of the Standing Committee of Council on 
Transportation was held on Thursday, July 27, 197 8, in the 
No. 1 Committee Room, third floor. City Hall, at approximately 
3:35 p.m. 

PRESENT: Alderman W. Kennedy, Chairman 

M. Ford 
H. Rankin 


ABSENT: Alderman D. Bellamy 

M. Harcourt 

C014MITTEE CLERK: J. Thomas 


The minutes of the meeting of July 13, 1978, were adopted. 

1. Parking Lot Directional Signs in Downtown Vancouver 

The Committee had for consideration, a Manager's 
Information Report dated July 10, 1978, (circulated) in which 
the City Engineer reported on a program to install parking 
lot directional signs in the downtown area. 

The report noted that studies revealed parking in the 
Gastown, Chinatown and Robson Street areas was not fully 
utilized and it would be of benefit to shoppers and tourists 
if these parking areas were identified more clearly. 
It was proposed that coipaencing this summer, directional signs 
be installed at City owned and public parking lots that have 
more than 100 parking stalls. Funding has been approved in 
the departmental budget. 

RECOMMENDED 

THAT the report of the City Manager dated July 10, 1978, 
be received for information. 


2 . Summary of Downtown Pedestrian Surveys 

In a Manager's Information Report dated July 6, 197 8, 
(circulated) , the City Engineer commented on a recently 
completed departmental report entitled "Downtown Vancouver 
Pedestrian Surveys 1977", which surveyed data collected by various 
city departments, on downtown pedestrian volumes and character- 
istics in the period 1973 - 1977. 

RECOMMENDED 

THAT the Manager's Reports dated July 6, 197 8, be received 
for information. 


***** 

The meeting adjourned at approximately 3:45 p.m. 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


AUGUST 3, 197 8 


A meeting of the Standing Committee of Council on Community Services 
was held on Thursday, August 3, 1978, in Committee Room No. 1, 
Third Floor, City Hall, at approximately 1:30 P.M. 


PRESENT ; Alderman Rankin, Chairman 
Alderman Bellamy 
Alderman Ford 
Alderman Gerard 

ABSENT ; Alderman Marzari 

COMMITTEE CLERK: H. Dickson 


Adoption of Minutes 

The Minutes of the Part Report of the Community Services Committee 
meeting of Thursday, July 27, 1978, were adopted. 


Recorded Vote 

Unless otherwise indicated, votes of the Committee on all items 
are unanimous . 


RECOMMENDATION 

1 . Advertising for Voters' List Canvass 

The Committee had before it for consideration a letter dated 
July 25, 1978 (copy circulated) from the Downtown Eastside 
Residents' Association which suggested that advertising by the 
City Clerk's office of the registration period for persons missed 
in the voters' registration canvass should be carried not in just 
the Vancouver Sun and Province. 

Mr. B. Eriksen of the Downtown Eastside Residents' Association 
appeared before the Committee and said that local community papers 
should also carry the ad that appeared in the Vancouver Sun and 
Province on Saturday, July 22, 1978. He also inquired whether 
D.E.R.A. could again have the opportunity, as it did at a previous 
election, of having a supply of pink voter's registration cards 
at the D.E.R.A. office for persons who are entitled to vote but 
are not on the voters' list. 

The City Clerk responded by pointing out that if the depart- 
ment were to advertise in community papers, it would have to 
advertise in all of them at a cost of several thousand dollars. 
He advised the Committee there will be further advertising during 
the voters' registration period and also explained that advertis- 
ing for voters' registration is also carried in City libraries 
and community centres. 

On the matter of D.E.R.A. receiving a supply of voter's 
registration cards, the City Clerk responded that this was tried 
but was merely a duplication of service already provided by the 
City Clerk's office and made no appreciable difference in the 
number of voters registered. The City Clerk said he could not 
recommend either of Mr. Eriksen 's proposals to the Committee. 
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Board of Administration, December 11, 1970 (FINANCE - 6) 

CONSIDERATION 

6 . Musqueam Indian Reserve - Municipal Services 
for Reserve Band Members 


The Deputy City Engineer reports as follows : 

"The Standing Committee on Finance on March 19, 1970, considered 
the following submission of the Band - 

'In order to complement this opening of the Reserve, the 
Band requests normal municipal services for Reserve Band 
Members at no cost — police, fire and garbage, main- 
tenance of streets, roads, sewer and pumping station. 
The Band now pays approximately $1,100 per annum.' 

The Standing Committee on Finance recommended that the above 
be referred to the Board of Administration to submit a report 
to Council on the normal costs involved in 'opening of the 
Reserve ' . 

Council on March 24, 1970: 

(a) Was advised that the estimated annual costs of providing 
normal civic services to Musqueam Band Members based on 
1970 Dollars to be $4,550. 

(b) Resolved that following municipal services be provided 
by the City, the Band to continue to pay $1,100 per 
annum in this regard: 

Police 
Fire 

Garbage and Waste Removal (estimated cost $ 1,050) 

Streets and Roads maintenance (estimated cost $ 1,500) 
Sewer System maintenance (estimated cost $ 1,150) 

TOTAL $ 3,700) 

Mr. Gardom, Solicitor for the Indian Band has advised that 

the Council Resolution does not include the following services: 

Water System maintenance (estimated cost $ 350) 
Street Lighting maintenance 

& power (estimated cost $ 500) 

Traffic Control (estimated cost $ NIL) 

TOTAL $ 850) 

The letter states that:- it would appear that it was the 
intention both of City Council and the Band that normal City 
services be provided, however since the Resolution was 
specific it has been later noted that the foregoing items 
were not taken care of and it is submitted, with all respect, 
that they should be. 

It is to be noted: 

(i) That the estimated costs of Municipal services to Band 
members as set out is based on 1970 dollars with no 
provision for escalation if the value of the dollar 
depreciates . 


Cont'd. 
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Following discussion, it was 
RECOMMENDED 

THAT it be left to the City Clerk's office how 
best to notify voters of registration for the 
voters' list. 


(Alderman Rankin opposed.) 


2. Implications of R.R.A.P. Funding 
on Low Cost Rental Housing 


The Committee had before it for consideration a Manager's 
report dated July 19, 1978 (copy circulated) in which the Director 
of Planning reported, in accordance with a December 1, 1977 recom- 
mendation from the Community Services Committee, on the implications 
of R.R.A.P. funding on low cost rental housing. The report con- 
cluded with two recommendations aimed at ensuring rental rates 
for premises which receive Residential Rehabilitation Assistance 
Programs are carefully monitored. 

Appearing before the Committee on this matter were Mr. R. 
Youngberg, Associate Director of Area Planning, and Mr. G. Mervyn, 
R.R.A.P. Planner. 

The Chairman reminded the Committee this matter arose when 
the Community Services Committee heard a delegation of tenants 
from a building at 2020 Vine Street which had undergone 
R.R.A.P. improvements which were so extensive it resulted in 
rental rate increases of up to 150% and the tenants could no 
longer afford to live in the building. 

A representative of the Vancouver Tenants Federation appeared 
before the Committee saying the Manager's report of July 19, 1978 
is a good one which the Federation supports. She urged approval 
of the recommendations in the report, but suggested there should 
be tenant representatives included in discussions between the City, 
Central Mortgage & Housing Corporation and the B.C. Rent Review 
Commission over rental rates. 

During discussion of the report, the Committee inquired what 
methods of enforcement are to be used to ensure rental rates do 
not exceed those set by the R.R.A.P. Non-Resident Owner's Agree- 
ment and the Planning Department representative replied that as 
the City administers the Residential Rehabilitation Assistance 
Program for C.M.H.C., it is in a position to pursue and discuss 
this matter with other parties involved. The Planning Department 
would like a mandate from Council to follow up on this matter. 

On the subject of the degree of improvement on any particular 
building under R.R.A.P., it was explained to the Committee that 
the City's Standards of Maintenance By-law and C.M.H.C.'s guide- 
lines for R.R.A.P. are used, and if a landlord goes beyond these 
standards, he may not receive the R.R.A.P. funding. 

The Planning Department representative advised the Committee 
there will be an extensive report reviewing the Residential 
Rehabilitation Assistance Program to the Planning and Development 
Committee within the next few weeks. 


ContinueH , ■ 
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Clause No. 2 Continued 

Following discussion, it was 
RECOMMENDED 

A. THAT the City's R.R.A.P. staff, in co-operation 
with officials of C .M.H .C ./ pursue further means 
with the B.C. Rent Review Commission to ensure 
the enforcement of rental rates set by the 
R.R.A.P. Non-Resident Owner's Agreement. 

B. THAT the City's R.R.A.P. staff make representa- 
tion to officials of C.M.H.C. to alter the Land- 
lord Provisions of R.R.A.P. to require that the 
rental rate agreed to be displayed in all rental 
units receiving R.R.A.P. Assistance. 


3 . Montessori Day Care Centre - Request for Land 

The Committee had before it for consideration a Manager's 
report dated July 14, 1978, which stated the Montessori Day Care 
Centre has requested permission to lease City property at the 
southeast corner of West 7th Avenue and Arbutus Street on the 
same conditions as the property the day care centre leases from 
the City at 2091 West 8th Avenue (on a year-to-year basis at 
$1.00 per year) . 

The report indicated the applicants wish to construct a 
prefabricated portable building on the property and it was noted 
that there have been a number of complaints from surrounding 
residents regarding the proliferation of portable structures in 
the area and the lack of maintenance and landscaping. 

A representative of the Properties Division and a represent- 
ative of the Montessori Day Care Centre appeared before the 
Committee on this matter. 

The Montessori Day Care Centre representative told the 
Committee that it has now arranged for parents to take turns 
maintaining the property the Centre now uses and that the portable 
buildings are a temporary arrangement and will eventually be 
moved. 

Following discussion, it was 
RECOMMENDED 

THAT the Director of Legal Services and the Supervisor 
of Properties prepare an agreement with the Montessori 
Day Care Centre to lease Lot 1, Block 305, District Lot 
526, Plan 590 at the southeast corner of West 7th Avenue 
and Arbutus Street on a year-to-year basis at $1.00 per 
year with the City retaining the right of cancellation 
on six months notice, provided that the Day Care Centre 
cut no trees on the property and properly maintain the 
land. 


continued . 
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4 . Hildon Hotel, 50 West Cordova Street 

The Coiranittee had before it for consideration a Manager's 
report dated July 19, 19 78, in which the Medical Health Officer 
reported that eleven (11) interim monthly operating permits have 
been issued since June 11, 1977, and a total of seventeen (17) 
inspections have been made on the Hildon Hotel at 50 West Cordova 
Street and there has been little success in having the hotel comply 
with the Lodging House By-law. 

Appearing before the Committee on this matter were the 
Director of Environmental Health and Mr. William Morris, the 
operator of the hotel. 

During discussion, it was pointed out that the major problem 
with this building is a deteriorating roof which has leaked and 
damaged a number of rooms; 26 of the 143 rooms are deemed to be 
unfit for habitation; new flooring is required in some areas of 
the building; and it also requires repapering or repainting. 

Representatives of the Health Department noted that maintenance 
is fairly good in the building. 

Mr. Morris, who explained he has a 15-year operating lease 
with 12 years remaining, said that in the past three years, he has 
spent approximately $6,000.00 repairing the building and that the 
roof is not his responsibility, and that he has been unsuccessful 
in urging the owners to repair the roof. 

It was the opinion of the Committee that 11 interim operating 
permits was far more than sufficient notice to have the building 
repaired and it was noted that the Health Department is not prepared 
to issue another interim permit when the existing one expires. The 
Committee indicated it appears necessary that the building be 
closed, and in response to the expressed concerns of Mr. Morris 
over the 80 pensioners now living in the building, the Committee 
pointed out the Social Planning Department could assist in their 
relocation . 

The Director of Environmental Health reported that the current 
interim operating permit will expire on September 1st, 1978, and 
if it is the intention to close the building, 30 days notice would 
be given on September 1st. 

Following discussion, it was 

RECOMMENDED 

A. THAT the City exercise its authority under the 
Standards of Maintenance By-law for the purpose 
of repairing the roof at the Hildon Hotel at 50 
West Cordova Street. 

B. THAT the Medical Health Officer provide tenants 
of the Hildon Hotel with 30 days notice to vacate 
the building and close the Hildon Hotel at the 
e:ipiry of the 30 days. 

C. THAT Ms. Ann Rextrew of Newton Investments Ltd. 
(Army & Navy) , owners of the Hildon Hotel, be 
advised that the Community Services Committee is 
considering recommending that Council request the 
Liquor Control & Licensing Branch to cancel the 
license on the beer parlour at the Hildon Hotel 
and that Ms . Rextrew be requested to appear at the 
next meeting of the Community Services Committee 
to discuss this matter. 


Contiiiued * • , . 


Report to Council 

Standing Committee of council on Community Services 


5 . Senator Hotel, 1212 Granville Street 

The Committee had before it for consideration a Manager's 
report dated July 20, 1978, in which the Medical Health Officer 
reported that eight (8) interim operating permits have been issued 
to the Senator Hotel at 1212 Granville Street and that the Health 
Department has not been successful in having the Senator Hotel 
upgraded to comply with the Lodging House By-law. 

Appearing before the Committee on this matter were the 
Director of Environmental Health, the operator of the hotel, 
Mr. H. Warden, and the owner of the hotel, Mr. W. Paakspu. 

During discussion, the Health Department representative 
reported that another interim permit has been issued through to 
the end of August 1978. 

The operator of the building advised the Committee that 
since he took over the operation in 1975, he has carried out a 
number of upgrading measures, but as the building does not produce 
a great amount of revenue, he cannot afford to do all the repairs 
at once. 

However, a spokesman from the Health Department replied that 
the workmanship in what repairs had been done is very poor. 

The Health Department representative also advised the Com- 
mittee that the operator was advised by the Health Department 
in writing of all the renovations and repairs required at this 
building before the current operator took over the operation. 

Following discussion, it was 

RECOMMENDED 

THAT the Medical Health Officer report back to the 
Community Services Committee at the end of August 
1978 on the Senator Hotel, 1212 Granville Street, 
and unless there has been substantial improvement 
by the hotel to comply with the Lodging House By-law, 
the hotel be closed. 
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6 . Wonder Rooms, 50 East Cordova Street 

The Committee had before it for consideration a Manager's 
report dated July 24, 1978 in which the Acting Director of Permits 
& Licenses reported, in accordance with a recommendation from the 
Commiinity Services Committee which was approved by Council on 
June 13, 1978, as follows: 

"Inspections have been carried out by this department of the above 
lodging house. These inspections took place on June 15, June 29, 
and July 20, 1978. 

Work in these premises has been continuing during all of the above 
period to upgrade the interior of the building in order to bring 
it into compliance with both the Lodging House By-Law and Standards 
of Maintenance By-Law. 

The most recent inspection - July 20, 1978, shows that all of the 
painting has been completed, emergency lighting has now been in- 
stalled, and new floor coverings are being laid in the public 
hallways. 

It is now felt that this building complies substantially with the 
Standards of Maintenance By-Law." 


Geatinued . ♦ * 
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Following discussion, it was 
RECOMMENDED 

THAT the Manager's report dated July 24, 1978, on 
Wonder Rooms, 50 East Cordova Street, be received. 


7 . Rubbing Alcohol 

The Coitutiittee had before it for consideration a Manager's 
report dated July 24, 1978 (copy circulated) in which the Acting 
Director of Permits & Licenses reported on inspections carried 
out by his department to determine the amount of alcohol-containing 
substances being sold at retail outlets in the Downtown Eastside 
area. 

The Committee noted from the report that sufficient control 
is being exercised by retail outlets, and following discussion, 
it was 

RECOMMENDED 

THAT the Manager's report dated July 24, 1978, on 
rubbing alcohol, be received. 


8 . Dial-a-Dietitian Service - Grant Request 

The Committee had before it for consideration a Manager's 
report dated July 25, 1978 (copy circulated) in which the Medical 
Health Officer reported on the operation and financing of the 
Dial-a-Dietitian Service and submitted for the Committee's con- 
sideration an internal transfer of funds to provide for the 
continued operation of this service from April 1st, 1978 to March 
31st, 1979. 

Following brief consideration, it was 

RECOMMENDED 

A. THAT the Dial-a-Dietitian Service continue in its 
current role and present level of operation. 

B. THAT a grant of $12 5.00 per month be approved for 
the period April 1, 1978 to March 31, 1979, as 
follows : 

Rent $ 9 0.00 per month 

Telephone 35.00 per month 

TOTAL $12 5.00 per month 


9. Development Permit - Dock Restaurant Ltd., 
CNR Pier, North Foot of Main Street 


The Committee had before it for consideration a letter dated 
July 28, 19 78 from Mr. R. 0. Rothe (copy circulated) which com- 
mented on circumstances which caused Development Permit No. 60008 
for the Dock Restaurant Ltd. to expire and consequently resulted 
in the Liquor Control & Licensing Branch suspending the liquor 
licenses held by the Dock Restaurant. 
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The letter indicated that the development permit was not 
renewed possibly because the previous manager had not submitted 
the required $25.00 cheque to accompany the application for 
renewal of the development permit. 

Also before the Committee was an extract from the Development 
Permit Staff Committee meeting of July 26, 1978 (copy circulated) 
in which it was noted that the Director of Planning is prepared 
to approve the development permit application subject to a number 
of conditions. 

Appearing before the Committee on this matter were Mr. R. 
Rothe, a representative of the Planning Department and a repre- 
sentative of the Permits & Licenses Department. 

During discussion, Mr. Rothe advised the Committee that he 
feels he can meet the conditions set forth in the Development 
Permit Staff Committee report for a new development permit. 

The representative from the Planning Department advised the 
Coiranittee that the department has not yet received a clearance 
from the Police Department. 

Following discussion, it was 

RECOMMENDED 

THAT Council advise the Liquor Control & Licensing 
Branch that the City has no objection to the issuance 
of a new Liquor License (s) for the Dock Restaurant Ltd. 
at the CNR Pier, provided the Police Department concurs 
and subject also to the issuance of the development 
permit by the Director of Planning. 


10 . Lifeguarding on Wreck Beach 

City Council, on July 25, 1978, passed a motion that the 
Community Services Committee meet with the Park Board to discuss 
further the matter of lifeguarding on Wreck Beach. 

The Committee had before it for consideration a letter dated 
July 31, 1978 from the Vice Chairman of the Park Board, stating 
that Board members would like to meet with Council members at the 
Park Board offices to explain the lifeguarding system for the 
City of Vancouver and, in particular, to discuss Wreck Beach. 


The Board proposes to have representatives from the R.C.M.P., 
the Coast Guard and Fire Department attend such a meeting, and 
times for such a meeting on Tuesday or Wednesday, August 8th or 
9th, were suggested in the letter. 

Following brief discussion, the Committee learned that none 
of its members will be available to attend at the times proposed 
by the Board, and it was felt that if members of the Committee 
and any other members of Council are to attend at the Board 
offices to discuss Wreck Beach, it should be on a week when there 
is a regular Council meeting, possibly on a Thursday morning. 


Continued 
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Clause No. 10 Continued 

Following discussion, it was 
RECOMMENDED 

THAT the letter dated July 31, 1978 from the Vice 
Chairman of the Park Board be received and the Board 
be advised that members of the Community Services 
Committee would be available to meet with the Board 
at the Board offices to discuss Wreck Beach during 
any week there is a regular Council meeting, and 
preferably on a Thursday morning. 


11 . Extension of Hours for "Pubs" Within Beer Parlours 

Mr. K. Armstrong of the Permits & Licenses Department advised 
the Committee he has received two further applications from hotels 
wishing to extend the operating hours for the Class "A" "Pubs" 
contained within the beer parlours of the hotels so that hours of 
the Class "A" portion are the same as the beer parlours hours, 
i.e. that they both close at 1:00 A.M. 

Following discussion, it was 

RECOMMENDED 

THAT Council advise the Liquor Control & Licensing 
Branch that it has no objection to the operating 
hours of the Class "A" "Pubs" in the Castle Hotel, 
750 Granville Street, and the Carleton Hotel, 314 
Cambie Street, being extended to 1:00 A.M. 


The meeting adjourned at approximately 3:30 P.M. 


FOR ADOPTION SEE PAGE(S) l.l.(2.f„„7IL 
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STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


REPORT TO COUNCIL 



AUGUST 3 , 


1978 


A meeting of the Standing Committee of Council on Planning 
and Development was held in the No. 2 Committee Room, Third Floor, 
City Hall, on Thursday August 3, 1978 at approximately 1:35 p.m. 


RECOMMENDATIONS 

1 . Floor Space Ratio and Floor Areas of Apartment Buildings (Lofts) 

The Committee considered a report of the City Manager dated 
July 12, 1978 (copy circulated) in which the Director of Planning 
advises that Mr. J. Baker on behalf of Mr. A. Molnar, Realmar 
Development corporation, had requested that the matter of loft 
area attic spaces in apartment buildings be brought to the 
attention of the Planning and Development Committee and that 
enforcement action by the Permits and Licenses Department be 
withheld until the issue had been dealt with. The City Manager 
requested the Director of Permits and Licenses to withhold enforce- 
ment action pending discussion by the Committee. 

Mr. R. Scobie, Zoning Division, advised that the Zoning and 
Development By-law states that floors with a ceiling height of 
more than four feet are to be included in FSR calculations. 
In older style one-family dwellings where attic spaces were pro- 
vided and clearly unused the spaces were not included in FSR 
calculations. The same applies to new apartment buildings with 
sloping roofs and attic spaces that are marked on the drawings as 
unused areas . Some applicants clearly identify loft areas as 
usable living space and have included such space in FSR calcula- 
tions . Mr . Scobie advised that the Planning Department has no 
objection to loft areas as long as they are included in the FSR. 

Mr. R, Hebert, Acting Director of Permits and Licenses, 
advised that in some instances construction deviates after the 
plans have been approved and the occupancy permits issued. In- 
spectors have found that "unused attic spaces" were in fact being 
finished and used as habitable floor area. 

The Director of Planning recommended that loft areas with 
ceiling heights exceeding four feet be included in floor space 
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ratio calculations as now required by the Zoning and Development 
By-law and that normal enforcement action take place on those 
existing contrary to approved permits. 

Mr. F. Bowers, City Manager, advised that the Architectural 
Institute of British Columbia sent a bulletin dated July 7, 1978 
to its members (copy circulated) concerning the discrepancies 
which are occuring between the designs and drawings submitted for 
development and building permits and the resultant buildings 
constructed on the site. 

Several issues are of concern to the institute: 

(a) The questionable professional ethics of any member who 
knowingly is involved in the practices described in 
this bulletin. 

(b) The legal implications of the actions of architects 
involved in these misrepresentations . 

(c) The erosion of the relationship between the City of 
Vancouver Planning and Building Departments and the 
architectural profession, collectively and as individuals. 

At this point a member of the Committee moved that the recom- 
mendations of the Director of Planning be approved. (This motion 
was withdrawn later in the meeting.) 

Mr. J. Baker, Solicitor, and Mr. A. Molnar, Realmar Develop- 
ment Corporation Ltd. were present for the discussion. Mr. Baker 
indicated that Realmar Development complies strictly to the code 
with respect to floor space ratio calculations. He stated that 
people use their attic spaces and occupancy permits are not 
withdrawn because these spaces are used for childrens ' play areas. 
Parking is not increased because larger attic spaces are provided 
in apartments. Mr. Molnar stated that loft areas will not create 
a higher density — a large family would not move in because there 
was a large attic space that could be used. With respect to his 
development on York Street, if the attic spaces (3500 sq. ft.) 
were included in the FSR calculations there would have been five 
fewer suites and the price per unit would have gone up considerably. 

Messrs. Baker and Molnar urged the committee to reconsider 
its motion in order for them to prepare a more detailed presenta- 
tion showing some of the developments, perhaps leading to a By-law 
amendment which would allow loft spaces to be excluded from FSR 
calculations . 

Committee members noted letters that had been sent to Mr. 
Molnar from the Director of Permits and Licenses with respect 
to enforcement of By-law regulations and requested that Mr. Molnar 
include information on this correspondence in his presentation 
before the Committee. 

RECOMMENDED 

THAT the matter of floor space ratio and floor areas of 
apartment buildings be deferred until a future meeting of 
the Committee . 
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2 . Downtown-Easts ide NIP/RRAP Status Report 

The Committee considered a report dated July 13, 1978 (on 
file in the City clerk's office) which the City Manager submitted 
for information. 

Ms. S. Huzel, Area Planning Division, outlined the planning 
process setting up the Downtown Eastside Neighbourhood improvement 
Program and provided information on the program to date . 

Ms. Huzel advised that through a series of misunderstandings 
and a breakdown in negotiations with respect to demolition of four 
houses on City-owned land four members and one alternate member 
of the Citizens' Planning Committee had resigned in protest. 
Letters have been sent to all Downtown Eastside property owners, 
residents, commercial and industrial tenants and local service 
organizations explaining the resignations and soliciting new members. 
A Sub- Committee of the Oppenheimer Area Planning Committee was 
formed to assist Planning staff in identifying zoning related issues 
and problems. As a result a draft Zoning By-law proposal will be 
presented to the Committee at a public meeting later in the summer. 
After community and staff input the Zoning By-law proposal will 
be presented to Council in the Fall. 

Ms. Huzel outlined the status of the following N.I. P. Capital 
Projects : 

- Community Health Facilities 

- Social/Recreational/Community Facilities 

- Japanese/Community Facilities 

- Improvements to Oppenheimer Park 

The Residential Rehabilitation Assistance Program has achieved 
only limited success in the Downtown Eastside due to the fact 
that most of the residential units are contained in hotels or 
rooming houses. These units were not included in the R.R.A.P. 
until July, 1977 . 

Ms. Huzel stated that a development permit application to 
construct a 7-storey Remand Centre with offices, holding cells 
and ancillary restaurant facilities was filed by the Provincial 
Government. The Director of Planning has refused this application 
primarily because it does not comply with a land use policy re- 
garding uses required by a public authority and because there is 
a deficiency in parking. This matter will be reported to Council. 

RECOMMENDED 

THAT the information report of the City Manager dated 
July 13, 1978 be received. 

3 . Composition of the Oppenheimer Area Planning Committee 

The Committee considered a memorandum to the Chairman dated 
July 31, 1978 from Mr. R. R. Youngberg, Associate Director, Area 
Planning, (on file in the City Clerk's office). In the memorandum 
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Board of Administration, December 11, 1970 (FINANCE - 7) 

Clause No. 6 (Cont'd.) 

(ii) The term of the City providing Municipal services to 
Band Members is 10 years in accordance with the Band's 
request . 

(iii) If the Indian Band carries out further development in 
the Village there is no provision for increasing the 
Band's contribution towards the cost of providing the 
services . " 

Your Board submits the foregoing report of the Deputy 
City Engineer for Council consideration. 

RECOMMENDATION 

7 . Replacement of the Police Recording Equipment 

The City Engineer reports as follows: 

"Money was included in the 1971 portion of the Five Year Capital 
communications Budget for the replacement and expansion of the 
present recording equipment in the Report Centre . 

The equipment is used to record emergency calls received so 
that the calls and the conversations with the staff can be 
reviewed . 

The new equipment will record a continuous time log, all con- 
versations on emergency 'phone lines, emergency conversations 
received on the administration line that are transferred to 
the Report Centre and the conversations on all radio channels. 

The present equipment is worn out and obsolete. The sets are 
out of service for a long period of time because it is difficult 
to obtain replacement parts. The quality of the recording is 
very poor and does not produce the fidelity required. Because 
of the erratic performance of the equipment it is urgent that 
it be replaced as soon as possible. 

I recommend that $20,500.00 be provided in advance of the 1971 
Communications Capital Budget and that the City Engineer be 
authorized to call for bids for the supply and installation of 
the recording equipment for the Police Report Centre . " 

Your Board RECOMMENDS that the foregoing report of the 
City Engineer be adopted. 

8 . Police Vehicles and Radio Requirements 

The Board has received the following report from the Director 
of Finance and the Co-ordinator of Data Processing & Systems. 

"On November 10, 1970, Council authorized an increase of 40 
constables for the Police Department and directed the Chief 
constable to review and re-submit his requirements for 
additional vehicles and portable radios based on the 
additional 40 men. 
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Mr. Youngberg advised that a meeting of the Oppenheimer Area 
Planning Committee was held on July 26, 1978 to consider nomina- 
tions to fill the vacancies on the Committee. Two positions 
for Residential Tenant and one for the Chinese Representative 
are still vacant. A further letter will be sent to solicit members 
for these two categories . 

At the meeting the Citizens ' Committee approved a new category - 
Residential Owner. This action was taken as the original 
category of Residential Owner had been interpreted as Absentee 
Owner of a residentially used property. The Planning Department 
felt that both Absentee and Resident Owners should be formally 
represented on the Planning Committee. The Director of Planning 
requested that the Planning and Development Committee endorse the 
additional category. 

RECOMMENDED 

THAT the category Residential Owner now be classified as 
Residential Owner (Non-Resident) and Residential Owner 
(Resident) . 


The meeting adjourned at approximately 3:20 p.m. 

♦ * ♦ * 


FOR ADOPTION SEE PAGE(S1 
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A meeting of the Standing Committee of Council on Finance and 
Administration was held on Thursday, August 3, 1978, in Committee 
Room No. 3, Third Floor, City Hall, at approximately 3:30 P.M. 


PRESENT! 


ABSENT; 


ALSO PRESENT! 


CLERK! 


Alderman Brown, Chairman 
Alderman Gerard 
Alderman Gibson 
Alderman Puil 

Alderman Marzari 

Alderman Ford (For Clause No. 2) 
E. Bowie 


INFORMATION 

1. Visit of Delegation from Sister City 
Yokohama, Japan - August 14 - 21, 19 78 

The Committee had before it for information a letter dated 
August 3, 1978 (copy circulated) from the Mayor containing details 
on the visiting delegation from Vancouver's Sister City, Yokohama, 
Japan. There are to be 100 persons in three groups who will 
arrive in stages between August 13th and August 19th, 1978. 

The letter recommended that authority be given by Council 
for arrangements to be formalized regarding this visit and 
expenditures charged against the "Fund for Entertaining Visiting 
Dignitaries" . 

Mr. G. Lenoski, Executive Assistant to the Mayor, was present. 

The Committee was informed that there is money set up in an 
account for this purpose and can be used as such without Committee 
or Council approval. 

It was therefore 

RESOLVED 

THAT the letter dated August 3, 1978 from the 
Mayor regarding the visiting delegation from 
Yokohama, Japan, be received for information. 


RECOMMENDATION 

2. Senior Staff Organization - 
Vancouver Public Library 

The Committee had before it for consideration a Manager's 
report dated August 2, 1978 (copy circulated) in which the 
Director of the Vancouver Public Library summarizes a report 
from the Senior Administrative Review Committee on the management 
structure of the Vancouver Public Library, recommending reclassi- 
fication of three positions and creation of one and a half new 
positions . 
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Dr. R. N. Morris, Chairman of Sub-Committee on Senior Staff 
Organization, and members of the Library Board were present at 
this meeting. 

Dr. Morris spoke to the report, detailing for the Committee 
the background leading to the proposed reorganization in Senior 
Staff at the Vancouver Public Library. He went on to explain the 
proposal put forward by the Senior Administrative Review Committee 
and illustrated his remarks with charts showing the existing 
establishment, that proposed for Stage I implementation and the 
eventual Stage II proposal as a general indication of the future 
direction of the Library's organizational structure. 

It was pointed out by Dr. Morris that Stage II would not be 
considered until a thorough evaluation of Stage I had taken place. 

Stage I changes from the current establishment chart would 
be as follows: 

a) Adult Co-ordinator is changed to Head of Lending Services 
(Change of title and position - no change in salary). 

b) Boys and Girls Co-ordinator remains comparatively unchanged, 
but takes over the responsibility for the Central Library 
Boys and Girls Department and develops its 'Staff (service 
to branches) function. (Cost saving of $2,822 per year.) 

c) Head of Reference Services is a new position. Schedule 'F' 
of the 1975 agreement between the Library Board and the 
Staff Association agreed to the implementation of a memo- 
randum to the Director from the Head of Personnel, dated 
October 9th, 1974. This recommended to: 

"(b)(i) establish a new position in this class for a 
Co-ordinator of Reference Services and reclassify one 
Division Head to Librarian V. 

(ii) relieve the librarian promoted in accordance with 
(b)(i) above of reference duties by the establishment 
of a 1/2 Librarian I position." 

(Additional cost of $4,280 per year.) 

d) 1/2 time Librarian I in division, as above. 
(Additional cost of $7,858 per year.) 

e) Librarian II as assistant to the Head of Lending Services. 
This will relieve the Head of Lending Services of work 
previously carried out by the Adult Co-ordinator, in advising 
on book selection, extra-mural activities, and some special 
projects; plus assisting in fields of increased responsibility, 
e.g. communication, programming and publicity, and professional 
development. (Additional cost of approximately $25,000 per 
year. ) 

The Manager's report dated August 2, 1978, requests reclassi- 
fication of three positions and the creation of one and a half 
positions at an annual cost of $35,451. 

Dr. Morris pointed out to the Committee that the Board has 
since withdrawn the request for the one new position (Librarian 
II - cost approximately $25,000 per year) and would reconsider this 
matter after the Library Departmental Review in October or November. 
This would mean that the cost for the reclassifications and the 
one-half new position would be under $10,000 per year. The cost 
for the remainder of 1978 would be minimal and can be made avail- 
able in the existing Library Budget. 


Wsttt Report to Council (VI 1-*^) 

.ptaft^iBig Comnvittee of Council on Fi-jtiance and Admiiijlg^atipii 
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In answer to a question by the Committee, Dr. Morris stated 
that should future budget cuts be necessary, it would be done in 
other areas as the Board considers these reclassifications and 
the new one-half position essential to the operation of the 
Library . 

Following further discussion, it was 
RECOMMENDED 

A. THAT the reclassification of three positions and 
the creation of one-half new position as detailed 
in the Manager's report dated August 2, 1978, at 
an annual cost, including fringe benefits, of 
under $10,000 per year be approved. 

B. THAT the additional costs for the balance of 

1978 be covered within the existing Library Budget. 


The meeting adjourned at approximately 4:50 P.M. 
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CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 


A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, August 29, 1978, in the Council Chamber, 
commencing at 9:30 a.m. 


PRESENT ; Mayor Volrich 

Aldermen Bellamy, Brown, Ford, Gerard, 
Gibson, Harcourt, Marzari, Puil & Rankin 

ABSENT ; Alderman Kennedy 


CLERK TO THE COUNCIL : R. Henry 


PRAYER 

The proceedings in the Council Chamber were opened with 
prayer, offered by the Civic Chaplain, Major H. Tilley of the 
Salvation Army, 


'IN CAMERA' MEETING 

The Clerk reported there were matters to be considered 
'In Camera' later this day. 


ADOPTION OF MINUTES 

MOVED by Aid, Gerard, 
SECONDED by Aid. Bellamy 

THAT the minutes of the Regular Council Meeting of August 
15, 1978, with the exception of the 'In Camera' portion, be 
adopted . 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Ford 
SECONDED by Aid. Gibson 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Volrich in the Chair. 

- CARRIED UNANIMOUSLY 


COMMUNICATIONS OR PETITIONS 

Soft Rock Cafe 

Council noted a letter dated August 25, 1978, from Mr. Wener 
the Counsel for the Soft Rock Cafe, requesting permission to 
address Council regarding the complaints of noise emanating from 
the premises. A delegation request had also been received from 
Mr. B. Vaughan on behalf of local residents. 

MOVED by Aid. Puil 

THAT the delegations be heard later this day when the 
relevant report is before Council. 

- CARRIED UNANIMOUSLY 
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CITY MANA G ER'S REPORTS 

A. MAIJAGER'.S GENERAL m:;i'ORT 
AUGUST 25, 19 7 8 


Works & Utility Matters 
(August 25, 1978) 

The Council considered this report which contains six 
clauses identified as follows: 

CI. 1: Street Lighting - Larch Street, 45th to 49th Avenues 
CI. 2: Closure of Lane East of Denman Street south from 
Nelson Street 

CI. 3: Tender - Supply and Delivery of Reinforced and Non- 
Reinforced Concrete Pipe & Reinforced Concrete 
Manhole Sections & Tops 

CI. 4: Proposed Lane Paving - Ballot Result (Lane East of 
Cypress and Lane south of King Edward, 450/26) 

CI. 5: Traffic Operations Air Compressor Replacement 

CI. 6: C.P.R. Agreement - South By-pass 


Clauses 1, 2 and 3 . 

MOVED by Aid. Puil 

THAT the recommendations of the City Manager, as contained 
in clauses 1, 2 and 3 of this report, be approved. 

- CARRIED UNANIMOUSLY 


Proposed Lane Paving - Ballot Result 
(Lane East of Cypress and Lane South 
of King Edward, 4 5 0/26) 
(Clause 4) 


MOVED by Aid. Gibson 

THAT the recommendation of the City Manager, as contained 
in clause 4, of this report, be approved. 

- CARRIED UNANIMOUSLY 


Clauses 5 and 6 . 

MOVED by Aid. Harcourt 

THAT the recommendations of the City Manager, as contained 
in cluases 5 and 6 of this report, be approved. 

- CARRIED UNANIMOUSLY 


Social Service and Health Matters 
(August 25, 1978) 


Operation Under Long Term Care 
Program - Taylor Manor 
(Clause 1) 


MOVED by Aid. Ford 

THAT the recomnendation of the City Manager, as contained 
in this clause, of the report, be approved. 

- CARRIED UNANIMOUSLY 
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Ctfy iiftllftGiB^*S Rgt'ORTS (cont'd) 

Building & Planning Matters 
(August 23, 1978) 

The Council considered this report which contains six 
clauses identified as follows: 

CI. 1: Illegal Suites - Complaint - Mr. C.J. Davis 

3157 West 3rd Avenue, 3161-63 West 3rd Avenue, 
3182 West 3rd Avenue 
CI. 2: Kensington N.I. P. - Sidewalks around Parks 
CI. 3: Street Naming Committee - Approval of Street Names 

for Private Roads within the City of Vancouver 
CI. 4: D.P.A. - 3340 West 53rd Avenue 
CI. 5: Grandview-Woodland N.I. P. Templeton Park 
CI. 6: Townhouse Applications in Conversion Areas 


Clauses 1-5 inclusive 

MOVED by Aid. Puil 

THAT clause 1 be received for information, and the recommend- 
ations of the City Manager, as contained in clauses 2, 3, 4 and 
5, of this report be approved. 

- CARRIED UNANIMOUSLY 

Townhouse Applications in 

Conversion Areas 

(Clause 6) 


MOVED by Aid. Gerard 

THAT the recommendation of the City Manager, as contained 
in this clause of the report, be approved. 

- CARRIED UNANIMOUSLY 


Licenses & Claims Matters 
(August 25, 1978) 


Keeping of Chickens at 
5515 Rhodes Street 
(Clause 1) 


MOVED by Aid. Bellamy 

THAT Mrs. Scafidi be charged as outlined in the second 
method of enforcement contained in the Manager's report dated 
August 25, 1978. 

- (Deferred) 

MOVED by Aid. Gibson 

THAT this whole matter be deferred until a report is obtained 
from the Medical Health Officer on the necessity of Mrs. Scafidi 
keeping chickens for personal health reasons. 

- CARRIED 

(Aid. Bellamy, Gerard, Puil and the Mayor opposed) 
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Fire and Traffic Matters 
(August 25, 1978) 


Sidewalk Cafe, 3143 W. Broadway 
(Clause 1) 


MOVED by Aid. Puil 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 


Finance Matters 
(August 25, 1978) 

The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Interest Rates Chargeable on Arrears of 

Real Property and Business Taxes 
CI. 2: Letter from Township of Spallumcheen 
CI. 3: Permanent Staff Position - Construction Division 


Clauses 1-3 inclusive 


MOVED by Aid. Gerard 

THAT the recommendations of the City Manager, as contained 
in clauses 1, 2 and 3 of this report, be approved. 

- CARRIED UNANIMOUSLY 


Property Matters 
(August 25, 1978) 

The Council considered this report which contains six 
clauses identified as follows: 

Proposed sub-lease Dick Building 
S/E Corner Granville and Broadway 
Champlain Heights - Enclave 15 
Champlain Heights Ground Leases - Assignment 
of Strata Lots 

North Services District Centre, 1720 Grant Street, 
License Agreement with Department of Human Resources 
Rental Review and Consent to Assignment to Lease 
1484 West Broadway 

Victory House - Additional Repairs 


CI. 

1: 

CI. 

2: 

CI. 

3: 

CI. 

4: 

CI. 

5: 

CI. 

6 : 


Clauses 1-6 inclusive 


MOVED by Aid. Harcourt 

THAT the recommendations of the City Manager, as contained 
In clauses 1, 2, 3, 4, 5 and 6 of this report, be approved. 


- CARRIED UNANIMOUSLY 
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B. MANAGER' S REPORT 
(August 24, 1978) 

Authority to Start Construction - 
Phase 2, Area 6, False Creek. 


B . ( i ) MANAGER ' S REPORT 
(August 25, 1978 ) 

Financing Non-Market Projects, 
Phase 2, Area 6, False Creek . 


In considering these reports the False Creek Development 
Consultant elaborated on the reasons why it is preferred that 
the City provide funds on a loan basis. Mr. Sutcliffe 

also gave details of the established policies of the C.M.H.C. 
in respect of funds. 

MOVED by Aid. Harcourt 

THAT recommendations A to E in the Manager's Report of August 
24, 1978, be approved. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Rankin 

THAT recommendations A and B as contained in the Manager's 
Report dated August 25, 1978, be approved. 

- CARRIED 

(Mayor Volrich opposed) 


C. Central Waterfront - 

Official Development Plan 

It was agreed that this report be deferred until later 
this day. 


D. Soft Rock Cafe, 

1921 Vfest 4th Avenue . 

This report was deferred until the afternoon session to 
hear delegations, as approved by Council earlier in the 
meeting . 


E. MANAGER'S REPORT 
(August 24, 1978) 

G.V.R.D's "Industry and the 
Liveable Region". 


MOVED by Aid. Harcourt 

THAT the recommendation of the City Manager, as contained 
in this report, be approved. 

- CARRIED UNANIMOUSLY 
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I. Report of Standing Committee 
on Finance and Administration 
(July 27, 1978) 


The Council considered this report which contains two clauses, 
identified as follows: 

CI. 1: Grant Request - Boys & Girls Clubs of Greater Vancouver 
- to recover Development Costs Related to Proposed New 
Club Building at 12th Avenue and St. Catherines Street 

Cl. 2; Relocation of Fire Dispatch Centre 


Grant Request - Boys' and Girls' Clubs 
of Greater Vancouver - to Recover 
Development Costs Related to Proposed 
New Club Building at 12th Avenue and 
St. Catherine's Street 
(Clause 1) 


MOVED by Aid. Brown 

THAT the Vancouver City Council approve a grant of $13,158.14 
to the Boys' and Girls' Clubs of Greater Vancouver to cover the 
costs of development permit fees and site sign erection costs and 
cost of site and building plan preparation fees for the 12th 
Avenue and St. Catherine's Street site. 

- LOST NOT HAVING THE 
(Aid. Brown, Ford, Marzari and REQUIRED MAJORITY 

the Mayor opposed) 


MOVED by Aid. Brown 

THAT the Vancouver City Council approve a grant of $7,125.07 
to the Boys' and Girls' Clubs of Greater Vancouver to cover the 
costs of development permit fees and site sign erection costs and 
cost of site and building plan preparation fees for the 12th 
Avenue and St. Catherine's Street site. 

- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 

Relocation of Fire Dispatch Centre 
(Clause 2) 


MOVED by Aid. Brown 

THAT the recommendations of the Committee, as contained in 
clause 2 of this report, be approved. 

- CARRIED UNANIMOUSLY 


II. Part Report of Standing Committee 
on Finance and Administration 
(August 3, 1978) 

The Council considered this report which contains two clauses, 
identified as follows: 

Cl. 1: Grant Request, $3,945 

Vancouver Co-operative Radio 
Cl. 2; Cultural Grant Requests 


Vancouver Co-operative Radio 
Grant Request 
(Clause 1) 


MOVED by Aid. Brown 

THAT the recommendation of the 
1 of this report, be approved. 

(Aid. Puil and the Mayor opposed) 


Committee as contained in clause 

- CARRIED BY THE 
REQUIRED MAJORITY 
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Board of Administration, December 11, 1970 ( FINANCE - 8) 

Clause No. 8 (Cont'd. ) 

The Chief Constable originally requested an additional 85 men, 
16 vehicles and 8 portable radios. The portion of this request 
related to the Patrol Division was 58 men plus all of the 
vehicles and radios. The reason for this increase in Patrol 
Division manpower was because of the greatly increased crime 
rate and also to implement an important change in deployment 
practice, specifically to reorganize the Division into a 
service patrol function and a preventative patrol function. 
This preventative patrol force is to use both mobile and foot 
patrol methods . 

When Council approved 40 men, the Chief Constable assessed his 
priorities and assigned all of the 40 men to the Patrol Division. 
The ratio of men in vehicles to men on foot will not remain 
static but will be extremely flexible in order to meet circum- 
stances as they arise . The additional men require vehicles and 
the portable radios in order to maintain this flexibility. The 
Chief Constable has requested 14 vehicles and 6 radios, 
(original request 16 and 8) slightly more than the 40/58 man- 
power increase ratio would indicate are necessary. The extra 
3 vehicles beyond the apparent proportionate need (40/58 x 16) 
are required, not for the additional 40 men, but are needed to 
implement the reorganization into service patrol and preventative 
patrol functions . 

We recommend that the Chief Constable's request for 14 vehicles 
and 6 portable radios be approved, that these items be ordered 
immediately, and funds be provided in the 1971 Operating Budget, 
as follows: 

14 autos with radio and emergency equipment (3 $4,700 $65,800 

Maintenance 14 autos at $1,500 21,000 

6 portable radios @ $1,060 6, 360 

TOTAL COST $93,160" 


Your Board RECOMMENDS that the recommendation of the 
Co-ordinator of Data Processing and Systems and Director of Finance 
be approved . 

CONSIDERATION 

9. Tender No. 5-70-4: 

Automatic Offset Duplicating Equipment 

The Purchasing Agent and Chief Constable report as follows: 

"Tenders for the subject equipment were opened by your Board on 
September 14, 1970 and referred to the Purchasing Agent and 
Chief Constable for tabulation and report. The working 
tabulation is in the Purchasing Agent's office. 

This tender is being submitted for Council consideration 
because: Item 1, - the Purchasing Agent is recommending equipment 
which he considers gives greater value than the low bid, and 
Item 2, - union status is involved. 


cont ' d . 
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griTY flftNAGER'S AND OTHER REPORTS (Cont'd) 

Flnarice anil ^jpi;nlstj:ation (Cont'd) 

Cultural Grant Requests 
(Clause 2) 


MOVED by Aid. Brown 

THAT a grant in the amount of $4,000 to the Arts Club for 
rental of the Queen Elizabeth Playhouse be approved. 

- LOST NOT HAVING 

THE REQUIRED MAJORITY 

(Aid. Gerard, Puil and the Mayor opposed) 


MOVED by Aid. Brown 

THAT a grant in the amount of $2,54 to the National Youth 
Orchestra for the rental of The Orpheum be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 

MOVED by Aid. Brown 

THAT a grant in the amount of $4,33 to the Vancouver 
Playhouse for rental of the Queen Elizabeth Playhouse be approved. 

- LOST NOT HAVING THE 
(Aid. Gerard, Puil and the Mayor opposed) REQUIRED MAJORITY 

MOVED by Aid. Brown 

THAT grants to the Metro Community Council, the Sculptors 
Society of B.C. and the Vancouver Women's Video and Film Festival 
be not approved . 

- CARRIED UNANIMOUSLY 


III. Report of Standing Committee 
on Transportation 
(August 10, 1978) 


The Council considered this report which contains two clauses, 
identified as follows; 

Cl. 1; Delegation Regarding Traffic Problem: 

Thirty-third Avenue and Arbutus 
Cl. 2: Request for Pedestrian Actuated Signal: 

6th Avenue and Nanaimo Streets 


MOVED by Aid. Bellamy 

THAT the recommendations of the Committee, as contained in 
clauses 1 and 2 of this report, be approved. 

- CARRIED UNANIMOUSLY 
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IV. Report of Standing Committee 
on Cc»imunity Services 
(August 17, 1978) 

The Council considered this report which contains six clauses, 
identified as follows: 

Liquor Permit Application - 5555 West Boulevard 
Development Permit Application No. 81472 
Liquor Permit Application - 1550 Main Street 
Development Permit Application No. 81463 
Liquor Permit Application - 1055 West Georgia Street 
Development Permit Application No. 81334 
Grant Request - Vancouver T.O.S. Junior Baseball Team 
Liquor Store - Hastings and Main Streets 
Hildon Hotel, 50 West Cordova Street 


CI. 

1: 

CI. 

2: 

CI. 

3: 

CI. 

4: 

CI. 

5: 

CI. 

6: 


Clauses 1-3 inclusive 

MOVED by Aid. Rankin 

THAT the recommendations of the Committee, as contained 
in Clauses 1, 2 and 3 of this report, be approved. 

- CARRIED UNANIMOUSLY 

Grant Request - Vancouver 
T.O.S. Junior Baseball Team 
(Clause 4) 

MOVED by Aid. Rankin 

THAT recommendation A of the Committee, as contained in 
clause 4 of this report, be approved. 

- LOST NOT HAVING THE 
(Aid. Brown, Ford, Marzari, Puil REQUIRED MAJORITY 

and the Mayor opposed) 

MOVED by Aid. Rankin 

THAT recommendation B of the Committee, as contained in 
clause 4 of this report, be approved. 

- CARRIED UNANIMOUSLY 


Clauses 5 and 6. 

MOVED by Aid. Rankin 

THAT the recommendations of the Committee as contained in 
clauses 5 and 6 of this report, be approved. 

CARRIED UNANIMOUSLY 


V. Report of Standing Committee 
on Planning and Development 
(August 17, 1978) 


The Council considered this report which contains four clauses, 
identified as follows: 

Cl. 1: Monthly Status Report on Rezoning Applications 
CI. 2: Status of Major Development Permit Application 
Cl. 3: Riley Park N.I. P. - Citizens' N.I. P. Committee 

Request for "Bunny Trail" Walkway 
Cl. 4: Strathcona Issues - Follow-up 

Clauses 1, 2 and 4. 

MOVED by Aid. Gibson 

THAT the recommendations of the Committee as contained in 
clauses 1, 2 and 4 of this report, be approved. 


- CARRIED UNANIMOUSLY 
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iPlanning anu Development (Cont'd) 

Riley Park N.I. P. Request for 

"Bunny Trail" Walkway 

(Clause 3) 

MOVED by Aid. Gibson 

THAT the recommendations of the Committee, as contained in 
this clause of the report, be approved. 

- CARRIED 

(Aid. Brown, Gerard and the Mayor opposed) 


The Council recessed at 10.55 a.m., and 
following an 'In Camera' meeting in the 
Mayor's office, reconvened in the Council 
Chamber at 11.25 a.m. 


VI. Report of Standing Committee 
on Transportation 
(August 17, 1978) 

The Council considered this report which contains four clauses, 
identified as follows: 

Cl. 1: Joyce Transit Loop - Status Report 

Cl. 2: Modifications to Intersection of Oak Street and 

Devonshire Crescent - Shaughnessy Hospital Access 
Cl. 3: Bus Schedule Changes 

Cl. 4: Central Cambie Ratepayers Association: Objection to 
City Work - West 33rd Avenue between Oak Street and 
Granville Street 


Clauses 1 and 2 . 

MOVED by Aid. Gerard 

THAT the recommendations of the Committee, as contained in 
clauses 1 and 2 of this report, be approved. 

- CARRIED UNANIMOUSLY 

Bus Schedule Changes 
(Clause 3) 

MOVED by Aid. Bellamy 

THAT the recommendation of the Committee, as contained in 
clause 3 of this report, be approved and the B.C. Hydro be requested 
to give three months' notice to the City of any bus schedule changes, 

- CARRIED UNANIMOUSLY 

Objection to City Work: W.33rd Avenue 
between Oak and Granville Streets 
(Clause 4) 

In considering ^his clause the City Engineer reported that 
he agreed with the Central Cambie Ratepayers' Association's 
objection to this work and, therefore, the project had been 
terminated, other than certain essential work being completed. 

MOVED by Aid. Bellamy 

THAT the recommendation of the Committee, as contained in 
this clause, be approved, and the oral report of the City Engineer 
be received. 

- CARRIED UNANIMOUSLY 
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The Council recessed at 11:55 a.m. to reconvene 
in the Council Chamber at 2:00 p.m. with Mayor 
Volrich in the Chair and the same members present. 

(Alderman Kennedy arrived at 2:45 p.m.) 


DELEGATIONS 

1. Collective Parking Lot - 
2500 Block Franklin Street 

Council on July 25, 1978, deferred consideration of a Manager's 
Report dated July 19, 1978, concerning a questionnaire survey 
conducted in connection with a development proposal for the collective 
parking lot situated in the 2500 Block Franklin Street, to permit 
further discussion with affected property owners. 

On August 15, 1978, Council deferred for two weeks consideration 
of a Manager's Report dated July 27, 1978, recommending the rezoning 
application for this property be refused, to provide the developer's 
architect an opportunity to study and respond to the Director of 
Planning 's report on the application. Council also agreed to hear 
representations from interested parties. 

Mr. J. Baker , Solicitor for the developer, Mr. J. Funaro, 
addressed Council and referred to a brief outlining the background 
to the rezoning application and the legal considerations relating to 
the collective parking lot agreement between the City and property 
owners in the 2400, 2500, and 2600 Blocks East Hastings Street. 
Mr. Baker advised the development proposed by Mr. Funaro was 
supported by local residents and tenants of commercial properties in 
the area. It was submitted the legal impediment involving the 
agreement with the property owners who opposed the project did not 
constitute sufficient grounds for refusing the application and the 
matter should be referred to a public hearing. 

Mr. Geoffrey Massey , Architect, described details of the proposed 
development which would comprise a 30,000 square foot supermarket, 
19,000 square feet of retail rentable area and a parking facility to 
replace existing parking. Canada Safeway had confirmed their 
willingness to participate in the project, subject to a satisfactory 
lease arrangement. Mr. Massey urged consideration be given to 
CD-I Comprehensive rezoning for the site. 

The Honourable Angelo Branca , representing the Conf ratellanza 
Italo Canadese, stated a supermarket was badly needed by people 
living in the community and his organization supported the proposed 
project. 

Mr. Alex Macdonald , M.L.A. for Vancouver-East, also addressed 
Council and stated some 25,000 residents in the north-east sector 
of the City were poorly served by supermarkets at present. Refusal 
of the application would halt a socially needed amenity for the area. 

Mr . P. Di Fonzo , for the affected property owners, submitted a 
brief opposing the project which pointed out since 1964 the City 
had held the collective parking lot in trust for the property owners 
in the 2400, 2500, and 2600 Blocks East Hastings Street, through a 
Local Improvement by-law. Any attempt to violate that trust by way 
of sale to a developer would be unethical. 

Dr. E. Meindersma , property owner, referred to meetings held 
in the area and stated the property owners agreed a food outlet was 
needed, particularly since Safeway and Super -Valu had closed down 
their stores, but the parking lot should not be used for this purpose. 

Mrs. C. Donaghey , shopkeeper in the 2500 Block, advised seventy- 
two out of seventy-five tenant/merchants in the three affected blocks 
supported the proposal, and felt it would be an asset that would 
generate trade for all merchants. 
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25^0 Block Franklin Street CCont'd) 

Mr. Louie Graciano stated the absence of a supermarket in the 
community created hardship for senior citizens who had to travel long 
distances for groceries. 

The Director of Legal Services, responding to questions from 
members of Council, described the legal ramifications of the 
collective agreement. It was doubtful whether the City could sell the 
property for a purpose opposed by the affected property owners as 
nothing could be developed on the site unless it was conveyed. It 
was his opinion conveyance could not take place without (a) the 
consent of the property owners, or (b) enactment of legislation by 
the Provincial Government to overrule objection. 

MOVED by Aid. Marzari 

THAT the rezoning application be referred to a public 
hearing. 

- LOST 

(Aldermen Brown, Ford, Gerard, Gibson, Kennedy, Puil 
and Rankin opposed.) 

MOVED by Aid. Puil 

THAT this rezoning application be not approved. 


- CARRIED 

(Aldermen Harcourt, Marzari and Mayor Volrich 
opposed . ) 


2. City-owned Land in Area "A" Champlain Heights 
N/S of 58th Avenue, East of Kerr Road 


Council on August 15, 1978, deferred consideration of a City 
Manager's Report dated August 11, 1978, dealing with the most 
appropriate type of development for three City-owned lots on the 
north side of 58th Avenue east of Kerr Street, pending the hearing of 
a delegation. 

Mr. J. Scholefield addressed Council and made reference to a 
communication dated August 23, 1978, from the Hanna Medical Clinic 
proposing a multi-discipline medical centre for this site. 
Mr. Scholefield requested an intimation of Council's feelings in 
this regard in order to ascertain whether it would be worthwhile 
continuing discussions on the future disposition of this site. 

Mr. R.R. Youngberg advised the Planning Department had 
scheduled consideration of medical care facilities for the Champlain 
Heights area for the next departmental six-month work program. There 
were indications from the Medical Health Officer, medical practitioners, 
and residents that a need existed. 

MOVED by Aid. Brown 

THAT the recommendation contained in the City Manager ' s Report 
dated August 11, 1978, be approved; 

FURTHER THAT the submission of Mr. J. Scholefield and 
communication of the Hanna Medical Centre be received. 

- CARRIED UNANIMOUSLY 


3. Soft Rock Cafe, 

1921 West 4th Avenue 

In considering a Manager's Report dated August 24, 1978, 
referring to non-compliance with Council's instructions in the 
operation of the Soft Rock Cafe and recommending that the operators be 
requested to appear before Council to show cause why their 
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restaurant license should not be revoked. Council agreed to receive 
representations from interested parties. 

Mr. Joel A. Wener , Solicitor for Soft Rock Cafe Ltd., addressed 
Council in support of his brief dated August 25, 1978, and advised 
his clients were aware of the noise problem emanating from 
deficiencies in soundproofing of the building and were taking steps 
to correct this. A sound engineer was also being consulted to 
conduct an acoustical analysis. In addition, his clients regretted 
that due to a misunderstanding, musical entertainment had continued 
after 10:30 p.m. contrary to Council's instruction that such 
entertainment should cease between the hours of 10:30 p.m. and 
9:00 a.m. the following day. The operators had no objection to the 
show cause hearing as they wished to demonstrate during the interim 
period prior to the hearing that they could live in harmony with 
their neighbours. 

Ms. Joyce Hill , representing residents of 1930 West 3rd Avenue, 
presented a brief citing a number of reasons why the residents of 
this condominium development supported the show cause recommendation 
and urging that the 10:30 p.m. music restriction remain in force 
indefinitely because the building was unsuitable for containing the 
noise of heavily amplified music. 

A resident of 197 6 West 3rd Avenue also addressed Council and 
advised he was not aware of any noise disturbance from the premises 
and felt the cafe operators were being unfairly criticised. 

MOVED by Aid. Rankin 

THAT the recommendation of the City Manager contained in his 
report dated August 24, 1978, be approved and therefore Patricia 
Fiedler and Elizabeth Coleman be requested to appear before Council 
to show cause why their restaurant license should not be revoked. 

- CARRIED UNANIMOUSLY 
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The Council recessed at 4.00 p.m. and 
reconvened at 4:15 p.m. with the same 
Members present. 


CITY MANAGER'S AND OTHER REPORTS (Cont'd) 


C. MANAGER'S REPORT 
AUGUST 3, 1978 

Central Waterfront - 
Official Development Plan 


In considering this matter the Director of Planning 
generally outlined his recommendations and answered the concerns 
of Council Members. 

Mr. Rasekh, Chairman, Central Waterfront Planning Study Group 
Housing Committee of the Architectural Institute of B.C., spoke and 
referred to his Committee's letter of August 25, 1978, which had 
been circulated, and the recommendations contained therein. 

A representative of the National Harbours Board also 
addressed Council with respect to the Board's letter of August 
23, 1978, listing areas of concern. 

Council, after examining the various options offered in the 
report, took action as follov/s: 

MOVED by Aid. Harcourt 

THAT the recommendation of the City Manager, as contained 
in this report, be approved. 

- CARRIED 

(Aid. Ford, Kennedy, Marzari and Puil opposed) 


MOVED by Aid. Puil (in amendment) 

THAT the follov/ing words be added to the motion by Alderman 
Harcourt - "after deleting the residential component from the 
Official Development Plan". 

- LOST 

(Aid. Brown, Ford, Gibson, Harcourt, Marzari, Rankin 
and the Mayor opposed) 

The amendment having Lost, the motion by Alderman 
Harcourt was put and Carried. 


VII . Report of the Members of the 

Standing Committee on Transportation 
(August 24 , 1978) 


LRT Study 


In considering this report. Alderman Kennedy referred to 
a memo received from the Planning Department pointing out an 
incorrect statement in the preamble. After due consideration 
it was 


MOVED by Aid. Kennedy 

THAT the recommendation of the Committee be amended and then 
approved as follows: 

A. That the Central Park, GN Cut, CNR Flats, and Bureau 
of Transit version of the downtown route as shown in 
the attached diagram, be approved as one route for 
detailed study and design in Phase 2 for the Vancouver- 
New VJestminster route. 


B. That the V&LI route shown on the attached diagram be 

approved for detailed study and design in Phase 2 for 

the Vancouver-Richmond route. 

„ , ,.. J , . J 4. - CARRIED UNANIMOUSLY 

Underlining denotes amendment 


14. 


G.V.R.D. Matters . 

There were no matters for discussion, prior to the G.V.R.D, 
Meeting to be held on Wednesday, August 30, 1978. 


RISE FROM COMMITTEE OF THE WHOLE 

MOVED by Aid. Rankin 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Rankin 
SECONDED by Aid. Brown 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


BY-LAWS 

1. BY-LAW TO AMEND BY-LAW NO. 44 5 
BEING THE LICENSE BY-LAW 

MOVED by Aid. Gibson 
SECONDED by Aid. Ford 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-lav; was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Gibson 
SECONDED by Aid. Ford 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


2. BY-LAW TO AflEND BY-LAW NO. 3711 
BEING THE SUNDAY SPORTS BY-LAW. 

MOVED by Aid. Rankin 
SECONDED by Aid. Bellamy 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Rankin 
SECONDED by Aid. Bellamy 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 
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BY-IAWS (Cont'd) 

3 . BY-LAW TO AMEND BY-LAWS NOS . 
5183 and 5185, BEING BY-LAWS 
TO AMEND THE SIGN BY-LAW. 

MOVED by Aid. Puil 
SECONDED by Aid. Gerard 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Puil 
SECONDED by Aid. Gerard 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


4. BY-LAW TO AMEND BY-LAW NO. 4 054 
BEING THE STREET NAME BY-LAW 

MOVED by Aid. Gerard 
SECONDED by Aid. Ford 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment 

There being no amendments, it was 

MOVED by Aid. Gerard 
SECONDED by Aid. Ford 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


5. BY-LAW TO Af-IEND BY-LAW NO. 4 5 31 
BEING THE REFUSE BY-LAW 

MOVED BY Aid. Bellamy 
SECONDED by Aid. Gibson 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Bellamy 
SECONDED by Aid. Gibson 

THAT the By-law be given second and third readings and the 
Mayor and City- Clerk be authorized to sign and seal the By-law. 


- CARRIED UNANIMOUSLY 


MOTIONS 

A. Allocation of Lands for Lane Purposes 

MOVED by Aid. Puil 
SECONDED by Aid. Harcourt 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver for lane purposes 

the North 10 feet of Lot 20, Subdivision "D", 
Block 156, District Lot 264 A, according to 
Plan No. 616 and 1771 

deposited in the Land Registry Office in the City of Vancouver, 
Province of British Columbia; 

AND WHEREAS it is deemed expedient and in the public 
interest to accept and allocate the said land for lane purposes; 

BE IT THEREFORE RESOLVED THAT the above described lands 
so conveyed be, and the same is hereby accepted for lane purposes 
and declared to form and to constitute portion of a lane. 

- CARRIED UNANIMOUSLY 
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B . Allocation of Lands for Lane Purposes 

MOVED by Aid. Puil 
SECONDED by Aid. Harcourt 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver for lane purposes 

the North 10 feet of Lot 18, Subdivision "D" 
Block 156, District Lot 264A, according to 
Plan No. 616 and 1771 

deposited in the Land Registry Office in the City of Vancouver, 
Province of British Columbia; 

AND WHEREAS it is deemed expedient and in the public 
interest to accept and allocate the said land for lane purposes; 

BE IT THEREFORE RESOLVED THAT the above described lands 
so conveyed be, and the same is hereby accepted for lane purposes 
and declared to form and to constitute portion of a lane. 

- CARRIED UNANIMOUSLY 

C. Closing, and Consolidating 
with Abutting Lands. 
(Lane West of Howe Street, 

South of Nelson Street) 


MOVED by Aid. Puil 
SECONDED by Aid. Harcourt 
THAT WHEREAS 

1. The City of Vancouver is the owner of all the streets and 
lanes lying within the limits of the City of Vancouver; 

2. Proposed development requires the closure of portion of lane 
dedicated by the deposit of Plan 210 and lying to the west of 
Lots 32 to 38, Block 81, District Lot 541, Plan 210? 

3. The developer will dedicate new lane outlets to Howe Street 
and Hornby Street. 
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Board of Administration, December 11., 1970 (FINANCE - 9) 

Clause #9 (cont'd) 

Item 1 - (for the Printing Branch of the Finance Department) 

The low bid for Item 1 was submitted by A.B. Dick Ltd. at a 
cost of $12,107.55. The next- to-low bid was submitted by 
Addressograph Multigraph Ltd. at a cost of $15,468.30. The 
Addressograph Multigraph bid is $3,360.84, or 27% higher than 
the low bid, but they included $1,739.00 worth of features not 
offered by the low bid, so the effective difference is reduced 
to $1,621.84 or 12%. 

The extra cost for the Addressograph Multigraph equipment is 
more than justified because the Printing Supervisor has examined 
both machines, and considers that the Addressograph Multigraph 
equipment will enable him to double his production without any 
increase in staff, whereas the A.B. Dick equipment will only 
provide a minor production increase. 

The foregoing judgment was made on the basis of tenders as 
submitted, but, after tenders closed, Addressograph Multigraph 
Ltd. submitted a letter stating that if the City is prepared 
to accept the master maker (one of the components of this 
system) which the City is now renting, they will reduce the 
purchase price by $2,185.00. Even though the offer to sell 
this component was made after tenders closed, we are recommending 
that the City take advantage of this saving, because the equip- 
ment is in good condition and the saving involved did not 
influence our decision to recommend Addressograph Multigraph 
equipment . 

Item 2 - (for the Police Department) 

The equipment now being used by the Police Department is in 
very poor condition and must be replaced as soon as possible, 
but the lowest bid meeting specifications was submitted by a 
firm (A.B. Dick Ltd.) that is now being struck. The President 
and Business Manager of the Municipal and Regional Employees' 
Union have stated that if equipment from this strike-bound 
firm is delivered, it will not be operated by members of their 
union . 

We are, therefore, recommending that the decision on this 
item be deferred until after the strike, the funds be re- 
budgeted in 1971, and, to provide them with more reliable 
equipment in the interim, the Printing Branch's old equipment 
be transferred to the Police Department at its trade-in value 
of $2,000.00. 

We recommend: 

1. Acceptance of the bid for Item 1, as submitted by Addresso- 
graph Multigraph Ltd., except that the master maker offered 
in the tender be replaced with the master maker that the 
City is now renting, at a cost of $13,283.39, plus 5% 
Provincial Tax. 

2. Transfer of the Printing Branch's old equipment to the 
Police Department at a cost of $2,000.00, until a final 
decision regarding Police Department equipment is made." 

Your Board submits the foregoing report for the consideration 
of Council. 
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JiOTloMg (Cont'd) 

closing and Consolid3il|ij9r|f. 
With Abutting Lands. 
(Lane l?i»&fc of Howe Street 
Smth of Bel son Street) 

THEREFORE BE IT RESOLVED THAT all that portion of lane dedicated 
by the deposit of Plan 210 in Block 81, District Lot 541, Plan 210 
lying between the production northwesterly of the southwesterly 
limit of Lot 32 said Block 81 and the production northwesterly of 
the northeasterly limit of Lot 38 said Block 81 the same as shown 
outlined red on a plan prepared by Noel E. Peters, B.C.L.S. dated 
March 17, 1977, and marginally numbered LF 8151, a print of which 
is hereunto annexed, be closed, stopped up and conveyed to the 
abutting owner; and 

BE IT FURTHER RESOLVED THAT the aforementioned portion of lane, 
now closed, be consolidated with the abutting lands. 

- CARRIED UNANIMOUSLY 


1 . Traffic Restrictions on Robson Street . 

At the Council Meeting on August 15, 1978, Alderman Kennedy 
submitted a Notice of Motion concerning Traffic Restrictions on 
Robson Street. With the permission of Council the reference to 
public service vehicles was deleted and, therefore, it was 

MOVED by Aid. Kennedy 
SECONDED by Aid. Puil 

THAT WHEREAS Council has resolved that the short section 
of Robson Street between Howe and Hornby be closed to all traffic 
except buses; 

AND WHEREAS this has proved to be an unnecessarily severe 
restriction causing confusion and congestion on adjoining streets 
for several blocks around; 

AND WHEREAS taxis have to charge customers for extra mileage 
as a result of the Robson Street restriction, then 

BE IT RESOLVED THAT the ban on taxi traffic in this part 
of Robson Street be withdrawn forthwith. 

- LOST 

(Aid. Brown, Ford Gibson, Harcourt, Marzari & Rankin opposed) 


2 . Increase in Bus Fares 

Alderman Rankin, on August 15, 1978, submitted the following 
Notice of Motion concerning the increase in bus fares: 

THAT WHEREAS Robert Bonner has announced a transit fare 
increase of 4 2% which is the second increase in less than two 
years, while transit service has been cut back; 

AND WHEREAS a fare increase will reduce ridership which will 
result in further service cutbacks and denser traffic; 


G?snt'4 
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MOTIONS (Cont'd) 
Inaresa^ iti Bus Fares (Cont'd J 

AND WHEREAS neither B.C. Hydro nor the Provincial 
Government liave consulted either with Vancouver citizens or 
with City Council on the fare increase; 

THEREFORE BE IT RESOLVED THAT 

•* City Council strenuously oppose the fare increase; 

— City Council send a delegation of Council Members 
to meet with the Cabinet before September 5th, and 
strenuously oppose the fare increase; and 

— City Council set up a well-advertised Public Meeting 
on the fare increase and service cutbacks, and the 
Provincial Cabinet be invited to hear representations 
from Vancouver citizens at that time. 


It was agreed to deal v/ith the three final paragraphs of 
the motion seriatum as follows: 

MOVED by Aid. Rankin 

THAT City Council strenuously oppose the fare increase. 

- CARRIED 

(Aid. Kennedy, Puil and the Mayor opposed) 

MOVED by Aid. Rankin 

THAT City Council send a delegation of Council Members to 
meet with the Cabinet before September 5th, and strenuously 
oppose the fare increase. 

- CARRIED 

(Aid. Kennedy, Puil and the Mayor opposed) 


MOVED by Aid. Rankin 

THAT City Council set up a well- advertised Public Meeting 
on the fare increase and service cutbacks, and the Provincial 
Cabinet be invited to hear representations from Vancouver 
citizens at that time. 

- LOST 

(Aid. Bellamy, Brown, Ford, Gerard, Gibson, Kennedy, 
Puil and the Mayor opposed) 


NOTICE OF MOTION 

The following Notices of Motion were submitted by 
Alderman Rankin and recognized by the Chair. 

1 . The Emily Carr Collection 

MOVED by Aid. Rankin 

THAT V7HEREAS the Emily Carr collection of paintings is 
in need of extensive repairs; 

AND WHEREAS there are insufficient funds available in the 
Art Gallery to look after this matter; 

THEREFORE BE IT RESOLVED THAT City Council hold discussions 
with the Art Gallery to discuss the extent of funds necessary 
for this task. 

(Notice) 
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2 . Proposed New Stadium - P.N.E . 

MOVED by Aid. Rankin 

THAT WHEREAS the Directors of the P.N.E. have gone to 
considerable expense and propaganda effort to draw up plans for 
a $165,000,000 sixty-five thousand seat new stadium which they 
propose to situate on the P.N.E. grounds; 

AND WHEREAS the P.N.E. grounds are the site for a 35,000 
seat stadium, a 17,000 seat ice rink, a 5,000 seat agradome, a 
20,000 seat racetrack; 

AND WHEREAS the P.N.E. itself has many other building and 
recreational complexes, including the midway, making the entire 
area the most concentrated entertainment spot in North America; 

AND WHEREAS this concentration already results in massive 
traffic problems and the ruination of the peace and quiet of 
the surrounding residential area; 

AND WHEREAS City Council has the final say whether or not 
the new stadium can be situated on the P.N.E. grounds, assuming 
that the senior governments will find the money for such an 
undertaking ; 

THEREFORE BE IT RESOLVED THAT this Council direct the City 
Planning and Social Planning staff to prepare a comprehensive 
report regarding all the environmental and other aspects 
associated with the building of a new stadium, with special 
emphasis on the question of traffic dispersal - bearing in 
mind that the Cassiar-Hastings intersection is already one of 
the worst, if not the worst, in all Vancouver: 

AND BE IT FURTHER RESOLVED THAT the staff have a comparative 
look at other sites 

(a) in Vancouver (in particular on the north side of 

False Creek) , 

and (b) in the lower mainland 

and apply the same environmental and other criteria to these 
alternatives as well. 

(Notice) 


The Council adjourned at 6:20 p.m. 



MANAGER'S REPORT, AUGUST 25, 1978 

WORKS & UTILITY MATTERS 


(WORKS: Al - 1) 


INFORMATION 

1 . Street Lighting - Larch Street, 45th Avenue to 49th Avenue 

The City Engineer reports as follows: 

"A local improvement project for Street Lighting on Larch Street from 45th Avenue 
to 49th Avenue was advanced on the Initiative and came before a Court of Revision 
and Council on May 18, 1978. At that time, it was reported that 14 of the 37 
owners had filed objections (19 would have been needed to defeat the project) and 
the project was undertaken by Council. 

Subsequently, two signatures which were in on time but not accepted have been 
validated. A search in the Land Registry revealed a change of ownership not yet 
shown on the Tax Roll. In another signature, the first name differed from that 
in the records. The owner has certified that this is his usual signature. Had 
this validating information been available at the time, the report would have 
indicated 16 out of 37 objecting, still less than the 19 required to defeat. 

In addition, two late objections (one the completion of a 'half-signature') have 
been filed - some two months beyond the month allowed by the Vancouver Charter. 
Even if these could be counted, the objections would still be less than the 
number required to defeat. 

This project is included in a contract awarded on July 25, 1978 and we are pro- 
ceeding with the work in accordance with Council's decision of May 18, 1978 to 
undertake the project." 


The City Manager submits the foregoing report of the City Engineer for the 
INFORMATION of Council. 

RECGMMEKBATION 

2. Closure of Lane East of Denman Street South from Nelson Street - Abutting 
ah and Sh Lot 14, Block 59, D-L. 185, Plan 92 - P.P. A. 74665 

The City Engineer reports as follows: 

"An application has been received to acquire the lane west of Denman Street south 
from Nelson Street for the purpose of constructing an addition to the hotel (Denman 
Place Inn) at the southeast corner of Denman and Nelson Streets. If the abutting 
lands are consolidated, this portion of lane will not be required. 

I recommend that all that portion of lane shown hatched on Plan LF 8720 be 
closed, stopped up and conveyed to the abutting owner subject to the following 
conditions : 

(a) The applicant to pay $59 736.00 in accordance with the recommendation of 
the Supervisor of Properties. 

(b) The applicant to pay the cost of physically closing the lane. The estimated 
cost for this work is $1 300. 

(c) The closed lane to be consolidated with the abutting lands." 

The City Manager RECOMMENDS that the foregoing recommendation of the City Engineer 
be approved. 


cont M # 
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Tender No. 57-78-14 - Supply and Delivery of Reinforced 

and Non-Reinforced Concrete Pipe & Reinforced Concrete Manhole 

Sections & Tops 


Tenders for the above were opened on June 12, 1978 and referred to the City Engineer 
and Purchasing Agent for report. 

A working copy of the tabulation is on file in the Purchasing Agent's Office. 

The Provincial Tax is in addition to all prices shown in this report and the 
tabulation. 

Funds for all purchases are provided in the Capital Budget. 

The City Engineer and Purchasing Agent report as follows:- 

"Three tenders were received for the above. We are recommending acceptance of 
the two low bids for pipe, and the overall low bid for the matching combination 
of manhole sections and tops, for the following reasons. 

REINFORCED AND NON-REINFORCED PIPE 

Awarding the pipe to the two lowest bidders will result in a total estimated saving 
of over $11 ,000.00. 

MANHOLE SECTIONS AND TOPS 

Ocean Construction submitted the low bid for two of the six items (1200 mm and 
1350 mm tops) at a total estimated cost saving of $461.14 or approximately .2% 
of this portion of the tender. For reasons of physical match, supply and admin- 
istration, the small cost saving does not justify awarding more than one contract. 

We recommend acceptance of the following bids:- 

a) Ocean Construction Supplies Ltd. 

-Reinforced Concrete Pipe, low bid, 10 items - Total estimated cost $307,746.40 
-Non-Reinforced Concrete Pipe, low bid, all items - Total estimated cost $ 40,957.50 

$348,703.90 

b) LaFarge Concrete Ltd. 

-Reinforced Concrete Pipe, low bid, 4 items - - Total estimated cost $158,010.00 
-Reinforced Concrete Manhole Sections and Tops, overall low bidder, 
all items - - Total estimated cost $224,014.35 

$382,024.35 


The City Manager RECOMMENDS that the recommendation of the City Engineer and Purchasing' 
Agent be approved, subject to a contract satisfactory to the Director of Legal Services. 

4. Proposed Lane Paving - Ballot Result 

(Lane east of Cypress and Lane south of King Edward, 450/26) 

The City Engineer reports: 

"A sufficiently-signed petition for the paving of the Lane east of Cypress from 
the Lane south of King Edward to Nanton and of the Lane south of King Edward from 
Cypress to Pine Crescent was filed and the project came before a Court of Revision 
and Counci] on 22 June 1978. 


One owner appeared stating that he had purchased a property since the petition was 
filed - the previous owner had signed the petition but the present owner does not 
favour the paving. He drew attention to the lapse of time since the petition was 
circulated. (Which was in September and October of 1977.) 
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Council deferred decision on this project pending a re-canvass of the owners to 
obtain their current opinions, 'i'his has been done and 13 of the 15 owners returned 
ballots mailed to them. 


- There are 15 owners on the project, 10 signed the original petition. 

- There have been two changes of ownership. In one case, the former 
owner signed the petition but the new owner is opposed to the paving. 
In the other case, the former oraer did not sign but the new owner 
favours the paving. These two thus balance one another. 

- One owner who signed the petition and did not return a ballot has 
been assumed still in favour. 

- Two of the owners who signed the original petition returned ballots 
opposing the paving. They cannot legally countermand their signat- 
ures but if their present opposition is considered, there are now: 

8 owners in favour 

6 owners opposed 

1 unknown (signed neither petition 
nor ballot) . 

If Council wishes the paving to proceed it should resolve: 

That the project for the paving of the Lane east of Cypress and the 
Lane south of King Edward, identified as 450/26 be undertaken . 

If Council does not wish the pavinp, to proceed it should resolve: 

That the project for the paving of the Lane east of Cypress and the 
Lane south of King Tidvjard, identified as 450/26 be NOT undertaken." 


The City Manager notes that the present count would not be a sufficiently signed 
petition, and under the circumstances RECOMMENDS that Council not proceed 
with this project. 

5 . Traffic Operations Air Compressor Replacement 

The City Engineer reports as follows: 

"The Traffic Operations Branch presently uses a stationary air compressor for 
a major portion of their work, normally involving sandblasting operations. The 
air compressor has recently broken down for the second time within a year and 
the estimated repair costs are excessive. The purpose of this report is to 
recommend an option for replacement of this piece of equipment. 

BACKGROUND 

The Traffic Operations Branch provides a sandblasting and repainting function 
for various City Departments. The primary material and equipment recycled in 
this function are signs and sign posts, sanitation containers, valve boxes and 
truck and heavy equipment bodies. A key piece of equipment in this process is 
a large stationary air compressor unit which is used in the sandblasting operation. 
The recycling and refurbishing of material and equipment in this manner prolongs 
the life of capital assets and street furniture and saves the City several 
thousands of dollars each year. 

The present air compressor unit is approximately 20 years old and was overhauled 
last year. This Spring, the unit broke down and cannot be operated. An exami- 
nation by the City's equipment repair operation and outside compressor specialists 
indicates that the compressor must be completely rebuilt at excessive costs. 

OPTIONS 

Several options were considered for replacement of this unit as summarized below: 
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clause Ko» 5 continued ; 

a) Repair the existing unit - The estimated cost for rebuilding the unit is 
$5000 with several months' delay for delivery of parts. However, in view 
of the age of the equipment and history of breakdowns, this option is not 
cost effective. 

^) Discontinue operation and use outside shops - It is estimated that the work 
involved will cost the City in excess of $25 000 if performed by private 
contractors. In addition to these costs, transportation costs are high and 
the outside contractors would have to perform the paint priming function at 
additional cost. 

c) Rental of a compressor unit - During the past two months, an air compressor 
unit has been rented at a rate of $500/month or $6000 annually. (This cost 
does not include fuel and oil.) 

d) Replacement with a stationary compressor unit - A new stationary compressor 
unit is estimated to cost $20 000. In addition, a housing unit would cost 
an additional $25 000 for a total cost of $45 000. 

e) Replacement with a portable compressor unit - The estimated cost of a new 
portable compressor unit is $13 000. In addition, a portable unit would 
provide flexibility for future changes in operations and use of the com- 
pressor by other City Departments. This option represents the most cost 
effective replacement for the present unit. 


It is recommended that Option 5 be proceeded with, as the annual rentals 
would pay for it in 2 years and its life will be much greater than that. 
The Director of Finance concurs that funds should be provided frcxn contin- 
gency reserve for this purpose. 

The City Engineer recommends : 

a) Council authorize the purchase of a portable compressor unit as a 
replacement for the present unit. 

^) $13 000 be made available from contingency reserve. 

The City Manager RECOMMENDS that the foregoing recommendations of the City 
Engineer be approved . 

6 . C.P.R. Agreement - South By-Pass 
The City Engineer reports as follows: 

"The South By-pass, including a west connection to Smithe Street, was approved as 
part of the 1975 Downtown Transportation Plan and the funds necessary to complete 
this connection were authorized on August 1, 1978. 

An integral portion of this connection is the CP. Rail crossing at Smithe Street. 
Negotiations have been held with the C.P.R. and the agreement is now in final form. 

Accordingly, it is recommended that the City Engineer and Director of Legal Services 
be authorized to enter into a private crossing agreement for the rail tracks at 
Smithe Street with the C.P.R." 

The City Manager RECOMMENDS that the above recommendation of the City Engineer be 
approved . 


FINANCING 
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MANAGER'S REPORT, August 25 , 1978 (SOCIAL: A-2 - 1) 


SOCIAL SERVICE AND HEALTH MATTERS 


RECOMMENDATION 

1. Operation Under Long Term Care Program - 
Taylor Manor 


The Director of Finance reports as follows: 

"Until recently, the Taylor Manor operation was the complete 
responsibility of the Vancouver Resources Board and the City, 
as owners of the property, received the annual sum of 
$27,840.00 from the Vancouver Resources Board representing 
the rental for the premises. 

This lease arrangement was approved by Council on February 8, 
1977 and included a provision for the lease to have an 
initial five-year term and in addition, provided for a 
further five-year option of renewal. 

Upon the disbanding of the Vancouver Resources Board, the 
Provincial Ministry of Health agreed to fund the operation and 
the incumbent Vancouver Resources Board staff were transferred 
to the City payroll. 

By letter, dated July 14, 1978, Mr. Jack Bainbridge, Assistant, 
Deputy Minister, has confirmed that the original agreement 
between the City and the Vancouver Resources Board can be 
continued with the Ministry of Health as follows: 

TERM: Continued to December 31, 

1981. 

RENEWAL: 5 years to December 31, 

1986. 

REVIEW OF RENT: At 2h year intervals. 

First review date: June 30, 
1979* 

RENTAL: $27,840.00 per annum 

* Rent increases are to be no greater than general 
rental increases in the Vancouver area. 

In addition to the foregoing terms, the Ministry of 
Health has agreed to pay all staff and operating costs 
including some capital expenditure for necessary 
improvements to the building plus required replacements 
of furniture and equipment. 

The Medical Health Officer endorses the foregoing arrangements 
as satisfactory. 

The Supervisor of Properties in reviewing the proposed rental 
of $27,840.00 per annum, notes that although this amount does 
not reflect the estimated market rental value, the figure is 
satisfactory in view of the "no cost to the City" aspect of 
the arrangement. 

Accordingly, it is RECOMMENDED that the Supervisor of Properties 
be authorized to continue the arrangement with the Ministry of 
Health for the operation of Taylor Manor on the foregoing basis 
subject to the Ministry of Health defraying all costs during the 
term. " 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Director of Finance be approved. 


FOR COUNCIL ACTION SEE PAGE(S) J.,l§™., 


Manager's Report, August 25, 1978 


(BUILDING: A-4 - 1) 


BUILDING AND PLANNING MATTERS 


INFORMATION 

1. Illegal Suites - Complaint - Mr. C. J. Davis 

3157 West 3rd Avenue, 3161-63 West 3rd Avenue, 3182 West 3rd 
Avenue 


Mr. C. J. Davis has complained by letter dated August 10, 1978 
and circulated to Council August 14, 19 78, with respect to illegal 
suites in three of the buildings in the 3100 Block West 3rd Avenue. 


The Acting Director of Permits and Licenses reports as follows: 


"The 3100 Block, West 3rd Avenue has been rezoned to an RT-2A - 
Two Family Dwelling District where as a conditional use, the 
Director of Planning may approve the installation of basement 
dwelling units. 

Our records show that living quarters have been existing in 
the basements of the three buildings complained about prior 
to the rezoning. 

3157 West 3rd Avenue has been approved under the Hardship 
Policy since 1976, and 3182 West 3rd Avenue has been approved 
under the Hardship Policy since 1974. The tenants in both 
of these dwelling units (students) made a further application 
for consideration under the Hardship Policy and the Hardship 
Committee recommended that enforcement action be temporarily 
withheld in both cases for a limited period of time, expiring 
June 7, 19 79. 

With respect to 3161 - 3163 West 3rd Avenue, normal enforce- 
ment action was commenced but just prior to the laying of a 
charge, an application was made for a Development Permit for 
a dwelling unit in the basement and this was approved by the 
Director of Planning. 

At the expiration of the time limit for the withholding of 
enforcement action on 3157 and 3182 West 3rd Avenue, the 
owners will be requested to apply for Development Permits 
to legalize the accommodation under the RT-2A zoning." 


The City Manager submits the foregoing report of the Acting 
Director of Permits and Licenses for Council's INFORMATION. 

RECOMMENDATION 

2 . Kensington N.I. P. - Sidewalks around Parks 

The Director of Planning reports as follows: 
"BACKGROUND 

The recommended Kensington N.I. P. Concept Plan included an allocation of 
$100,000 for paving/ curbing and sidewalks around parks and paving/curbing 
around public schools not already improved. It was intended that N.I. P. 
pay 25% toward the City's cost of the paving/curbing and the full cost of 
installing the sidewalks. When City Council considered the Concept Plan 
on April 4, 1978, the N.I. P. allocations outlined in the Concept Plan were 
approved by Council, with the exception of this item on municipal services, 
which was referred to the Standing Committee on Finance and Administration 
for consideration in the 1978 Supplementary Capital Budget. 
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clause 2 Cont'd 

It was necessary for City Council to consider any Kensington N.I. P. 
allocations for municipal services in light of availability of supplement- 
ary capital because of the different cost sharing formula. The original 
funding for Kensington N.I. P. did not expect any municipal services work 
to be done and all allocated funds were on a 25-25-50 basis. For these 
projects, the City pays 62.5% of the cost instead of the usual 25%. 

In view of the considerable requests made for the City's supplementary 
capital, the Kensington Citizens' Planning Committee and City Planning 
Department decided to request that only sidewalks be installed on the park 
side of the street. Sidewalks around public schools are alreacly completed. 
The paving/curbing aspect of the project will be deferred until later. 
Kensington N.I. P. expires in April, 1981. The estimated total cost of the 
sidewalk project is $40,000, to be paid for entirely from N.I. P. funds. 
The City N.I. P. budget would ordinarily have $10,000 available for a 
$40,000 project (25%). However, because sidewalks require a 62.5% City 
N.I. P. shar€ which in this case would be $25,000, there is a shortfall of 
$15,000. 

When Council considered N.I. P. additional funding and the 1978 Supplementary 
Capital Budget on June 27, 1978, it was resolved, 

'THAT an additional $15,000 City N.I. P. funds be allocated to the 
Kensington program to meet the changed cost sharing for sidewalk 
construction. ' 

DESCRIPTION OF PROJECT 

It is intended that the Kensington N.I. P. provide sidewalks around parks 
where they do not already exist. This includes the following locations: 

- 24th Avenue abutting Glen Park from Windsor to Glen; 

- Dumfries abutting Kingcrest Park from lane south of 25th Avenue 
to lane north of 27th Avenue' 

- Dumfries abutting Kensington Park from 33rd Avenue to 37th Avenue; 

- 37th Avenue abutting Kensington Park from Knight to Dumfries; 

- Windsor Street abutting Gray's Park for approximately half of the 
Park length. 

These locations are shown on the map attached as Appendix "A". 

The City Engineer advises that the work would be done by City 
crews who would be able to construct most of the sidewalks this 
Fall. Sidewalks would be installed around Kensington Park this 
fall except for the area adjoining the construction site of 
the new Kensington Community Centre. This portion of the 
sidewalks would be installed after the completion of the 
Community Centre, which is scheduled for the summer of '79. 

C.M.H.C. and the Province of British Columbia have been advised of this 
proposed allocation and concur with the recommendation for funding. 

RECOMMENDATION 

The Director of Planning RECOMMENDS that up to $40,000 be 
appropriated from the Kensington NIP Services/Utilities 
Budget Account 891/8 706 in order to provide sidewalks on the 
city-owned side of those parks indicated on Appendix "A". 
The costs are to be shared as follows: 

C.M.H.C. (25%) $10,000 
Province (12.5%) $ 5,000 

City (62.5%) $25,000 

$40,000." 


The City Manager RECOMMENDS that the foregoing recommendation 
of the Director of Planning be approved. 


Board of Administration, December 11, 1970 .... 
RE COMMENDAT I ON 

10. Sinking Fund Surplus of Former Vancouver 

& Districts Joint Sewerage and Drainage Board 

The Director of Finance reports as follows : 

"The Secretary-Treasurer of the Greater Vancouver Sewerage 
and Drainage District advises by letter dated December 1st 
that as the last outstanding debentures of the former Board 
were paid off on September 1st, 1970, it seems appropriate 
that the Sinking Fund Surplus remaining should be distributed 
to member municipalities in the same proportions as contri- 
butions towards repayments were provided by the members . 

The Surplus is approximately $570,000 of which Vancouver's 
share is 89.53% or about $510,000. 

The Sinking Fund is held by the Minister of Finance of the 
Province of British Columbia and the Greater Vancouver 
Sewerage and Drainage District, successor to the above- 
mentioned Board, has instructed the Minister to distribute 
the surplus as of December 31, 1970. 

These overpayments of debt service costs in previous years 
should be credited to the City's Revenue Surplus account. 
However Council can take such action as it deems fit under 
the circumstances when considering the City's capital and 
revenue budgets in 1971 and the fact of this credit in 1970. 

It is therefore recommended 

That the amount received as Vancouver ' s share of the Sinking 
Fund Surplus of the former Vancouver and District Joint 
Sewerage and Drainage Board be credited to Revenue Surplus 
when received." 

Your Board RECOMMENDS that the above recommendation of 
the Director of Finance be adopted. 


415 

(FINANCE - 10) 
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FOR ADOPTION SEE PAGE(S)..31.lf::i^ 
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3. street Naming Cominittee - Approval of Street Names for 
Private Roads Within the City of Vancouver 

The City Clerk, on behalf of the Street Naming Committee, reports 
as follows : 

"At its meeting on August 9th, 1978, the Committee received 
a delegation from Community Builders Limited, with respect 
to the private streets within Enclave 16, Champlain Heights. 
The representatives of Community Builders requested that 
"Voyageur Drive" as approved by the Street Naming Committee 
and subsequently by Council on July 11, 1978, be changed 
to "Garibaldi Drive". The theme of the development is 
"park" and consequently the street names should reflect 
B.C. parks. The Committee agreed to the change. 

Community Builders submitted several names and the Committee 
selected the following: (See Appendix I) 


Appledale Place 
Brandywine Place 
Echo Place 
Elk Valley Place 
Kokanee Place 
Meadowland Place 
Newcastle Court 
Pinnacle Court 
Weaver Court 
Westbank Place 


The Street Naming Committee considered a letter dated 
July 20, 1978 (on file in City Clerk's Office) from 
Mr. G. Thompson, Central Mortgage and Housing Corporation, 
Granville Island, noting complaints that the existing 
system of building identification on Granville Island is 
inadequate. CMHC has been advised that the names of the 
private roads on Granville Island should be approved by 
Council for inclusion on the Master Street Index and Street 
Name Map. Once the street name s have been confirmed, street 
addresses can be assigned. 

Four of the names are already in the Master Street Index: 

Johnston Street 
Duranleau Street 
Cartwright Street 
Anderson Street 

CMHC requests approval of Old Bridge Street and Railspur Alley. 
The Committee agreed. (Appendix II refers) 

The Committee considered a letter dated August 3, 1978 (on 
file in City Clerk's Office) from Mr. R. A. White, Property 
Management Representative, Land Leasing, Marathon Realty, 
requesting approval of the name "Coal Harbour Close" for the 
private road on the south shore of Coal Harbour between the 
car ferry slip Pier A-3 and Air West Terminals. (Appendix HI 
refers). The Committee agreed. 

RECOMMENDATIONS 

A. That City Council amend its motion of July 11, 1978 
and approve the name 'Garibaldi Drive' for the circular 
private road within the development known as Enclave 16, 
Champlain Heights. 


Manager's Report, August 25, 19 78 (BUILDING: A- 4 - 4) 

B. THAT the following names of private roads be approved, 
and the City Engineer be requested to amend the Street 
Name Map accordingly: 

Appledale Place 
Brandywine Place 
Echo Place 
Elk Valley Place 
Kokanee Place 
Meadowland Place 
Newcastle Court 
Pinnacle Court 
Weaver Court 
Westbank Place 
Old Bridge Street 
Railspur Alley 
Coal Harbour Close 

The City Manager RECOMMENDS that the recommendations of the 
City Clerk, on behalf of the Street Naming Committee, be 
approved . 

4. 3340 West 53rd Avenue - Development Permit Application 
No. 81609 

The Director of Planning reports as follows: 

"Development Permit Application No. 81609 has been filed by 
Mr. Alexander B. Stewart, to construct a one family dwelling 
for a caretaker's residence, and four (4) 100 x 10 stables 
for approximately 40 horses in this RA-1 District. 

Section 10.18.2 of the Zonina and Development By-law states 
that the keeping or housing of horses is subiect to the 
approval of City Council. 

The Director of Planning approved Development Permit 
Application No. 81609 on August 14, 1978 thereby permitting: 

'the construction of a one family dwelling on this 
site to be used as a caretaker's residence solely, 
and the construction of four (4) 10' x 100' stables, 
subject to the following conditions: 

1. Prior to issuance of the Development Permit, 

(a) this aoplication is to be referred to Council 
for approval for the keeping o-F a maximum of 
forty (40) horses on this site. ' 

The Director of Planning recommends that the keeping of a 
maximum of forty (40) horses on this site be approved." 


The City Manager RECOMMENDS the foregoing recommendation of the 
Director of Planning be approved. 


Mfinager's mj^gxt, August 25, 197$ (H^^plNG: A- 4 - S) 

5 . Grandview-Wood land N.I. P.: Templeton Park 


The Director of Planning reports as follows: 

"On July 12, 1977 Council approved the Grandview-Woodl and N.I. P. Concept 
Plan which includes an allocation of $460,000 for improvements to all five 
neighbourhood parks including Templeton Park. The Concept Plan identified 
improvement of the soccer field on the south half of this park, lighting 
in the area of the swimming pool building, and the provision of a practise 
running track. 

On April 17, 1978 the detailed planning stage for this park began at a 
regular meeting of the N.I. P. Committee held at the adjacent Templeton 
High School. This process continued with a series of meetings involving 
a working committee of neighbours of the park, teaching and administrative 
staff from Templeton School, representatives of the parents' consultative 
committee from this school, and members of the Grandview-Woodl and N.I. P. 
Committee. Further improvements were identified and a mutually acceptable 
plan was developed by the community members working on this project in 
conjunction with Park Board and Planning Department staff. 

The Grandview-Woodland N.I. P. Committee voted unanimously on June 12, 1978 
to support the design developed by the working committee described above. 
The N.I. P. Committee and the Planning Department staff are satisfied that 
this design will benefit both the adjacent school and the community at 
large. 

The major components of the design include a complete resurfacing of the 
north field with a 3m x 300m rubberized asphalt track around its perimeter; 
an improvement of the drainage system underlying the south field; a tot 
play and picnic area to be located east of the pool building; and sub- 
stantial planting of trees and shrubs in the vicinity of the pool building 
and along the north edge of the Park (Appendix I). Adequate lighting 
in the area of the pool entrance, identified as a needed improvement in 
the Concept Plan, has already been provided. 

In 1975 a Development Permit was issued to the Board of Parks & Recreation 
for the construction of the Templeton Park Pool. As a condition of that 
permit, landscaping was to be provided by the Park Board in front of and 
around the pool building. All parties have agreed that now would be an 
appropriate time for this landscaping to be undertaken. The Board of Parks 
and Recreation is willing to take responsibility for funding the portion of 
the landscaping required in the Development Permit for the pool building, 
while N.I. P. funding is recommended for tree planting along the north edge 
of the park. This approach is consistent with the N.I. P. Concept Plan for 
Grandview-Woodland which states as a principle that 'N.I. P. funding should 
be used to supplement and not replace normal civic government programs 
which could directly benefit the N.I. P. area'. 

The improvements shown in the N.I. P. plans are estimated by the Park Board 
to cost $137,350 with a 15% contingency for a total of $157,950 (Appendix 
II). The landscaping to be undertaken at Park Board expense will account 
for $6,900 of these improvements plus planting shown in the Development 
Permit drawings but not included in the N.I. P. plan. The N.I. P. funding 
recommended for this project is therefore $151,050 including a 15% contin- 
gency. The Park Board will carry out the work as soon as this appropriation 
is approved. 

The Director of Planning recommends that Council approve the expendi- 
ture of $151,050.00 from the implementation stage of the Grandview- 
Woodland N.I. P. (Social/Recreational Account No. 898-9404) for improve- 
ments to Templeton Park as described above, with costs to be shared 

as follows: C.M.H.C. w $75,525.00 

Province of B.C. - $37,762.50 
City of Vancouver - $37,762.50" 


The City Manager RECOMMENDS that the recoitunendation of the Director 
of Planning be approved. 
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INFORMATION 

6. Townliouse Applications in 
Conversion Areas 


The Director of Planning reports as follows: 
"I BACKGROUND 

Townhouses have been permitted as a conditional use in the City's 
RT-2 and RS-2 areas since 1970, subject to RM-1 regulations. The 
intent of this action was to permit an alternative form of housing 
in these duplex areas as a comparable density. It was intended 
that these areas would continue to be predominantly developed 
with duplexes and conversion dwellings. It was expected that 
there would be limited take up of this option because of the 
economic situation at that time. 

In 19 76, however, planning staff became concerned about the number 
of conditional use applications for townhouses in RT-2 areas and 
the number of enquiries received for such development. The 
Planning Department subsequently undertook a study on the 
appropriateness of permitting townhouse development in the 
RS-2 and RT-2 zoned areas of the City. The Planning Department 
then, as a result, recommended that townhouses be permitted in 
RT-2 areas subject to suggested criteria. On August 28, 1976, 
City Council resolved, in part, that the "Director of Planning be 
instructed to process development permit applications for town- 
houses in RT-2 areas on the basis of existing design and zoning 
controls." In order to assess the then pending townhouse 
Development Permit applications, the Director of Planning used 
the suggested criteria as a basis for development guidelines. 
These guidelines together with the Planning & Development Committee 
minutes of August 12, 1976 are attached as Appendix A. 

As part of the Kitsilano Area Planning Program, various parts of 
Kitsilano's RS-2 and RT-2 areas were rezoned to RT-2A in the fall 
of 1977. The intent of this schedule is clearly stated: "To 
encourage retention of the existing residential buildings and to 
ensure that redevelopment is at a scale that is in keeping with 
the existing character of the neighbourhood." Guidelines for 
townhouse development in these areas were approved by City Council 
and have served as the basis for the Director of Planning 's 
discretion on townhouse applications. These are attached as 
Appendix B. 

The past year has seen a substantial increase in the number of 
applications for townhouse development, particularly in certain 
parts of the City. The RT-2 areas around City Hall and the Vancouver 
General Hospital have had eight applications since 1970, four of 
which have been in the last 14 months. The newly created RT-2A 
areas in Kitsilano have had 13 applications within the last year. 
This number becomes very significant when it is considered that 
ten (or 80%) of these applications have been within, or adjacent 
to the small RT-2A area north of 4th Avenue and east of MacDonald 
Street. All of the above ten applications have been submitted 
within the last six months. 

The applications for townhouses in the north and south 4th Avenue 
and east of MacDonald RT-2A area and the RT-2 V.G.H./City Hall area 
are illustrated in Appendices C & D. 

The substantial increase of applications for townhouses is of concern 
to the Director of Planning who is responsible for judging the 
appropriateness of these projects. 

As noted above, the intent of the RT-2A schedule is to preserve 
housing and permit some incremental increase in density to this 
two family area through infill, conversions and in some instances, 
townhouses. The interpretation and lack of clarity of the guidelines 
and the method of processing applications has caused developers to 
make applications where it was not intended to permit townhousing. 


^?a^a9^af*s tieport, August SS;. I'SfB- i ^ » . i (SUiL0J3lp« 
^SXtf^ft 6 continuea 


The applicants and number of inquiries with resoect to townhousing 
development in RT-2 areas has given rise to the impact of these 
projects on their neighbourhoods and the precedent which any 
approval has on future applications. Further understanding of 
the character of the RT-2 areas and a review and clarification 
of the guidelines is important. 

It is for the above basic reasons that the Director of Planning 
is proposing to undertake an analysis to clarify and review existing 
guidelines affecting the development of townhouses in RT-2 and 
RT-2A areas. 

CURRENT CONCERN 

A certain number of the townhouse applications received were 
anticipated by planning staff because of preliminary discussions 
with the applicants and met the intent of the guidelines. However, 
the number of applications is now much higher than originally 
anticipated. Particularly, in the area of 4th and MacDonald, 
the large number of projects, if developed, would have a 
substantial impact on the existing social and physical fabric. 
This would be contrary to the intent of the RT-2A schedule. 

At this point in time, there is growing pressure on the Planning 
Department to approve pending townhouse applications. It is felt 
that a greater understanding of the impact of these projects is 
needed before consideration is given to the applications. In 
addition, there is a need for further refinement of the guidelines 
in order to assist both the development community and civic staff 
responsible for administering the by-law. 

Some of the specific areas of concern are as follows: 

- the approval of a limited number of townhouse projects has raised 
expectations of developers for continuing approval of such 
projects ; 

- the guideline referring to the desirability of new projects being 
dispersed so that social and physical clustering does not occur, 
has to be more clearly defined for consistent interpretation; 

- the 19 75 report on "The Economics of Conversion Housing" done by 
Western Realesearch has pointed out the economic viability of the 
existing housing. An up-to-date understanding of why the alternative 
actions such as rehabilitation, conversion and infill have not been 
explored sufficiently as alternatives to townhouse development 

is needed; 

- many parts of the City are zoned RS-2, RT-2 and RT-2A in which 
consideration could be given to townhouse development. There 
is a need to differentiate between these areas; 

- the question of appropriate scale and density, particularly 
between new and old developments needs further consideration. 

The Kitsilano Citizen's Planning Committee have reviewed most of 
the pending townhouse applications. In the majority of instances, 
it has recommended approval. However, recently, several members 
have expressed concern over the number of townhouse proposals. 
In spite of prior approval on an individual basis, after viewing 
the overall situation, the Committee recommended, on August 16th, 
that a limit be placed on the number of projects on any given 
block and that the major criteria for judging townhouse develop- 
ment should be excellence of design and sensitivity to surrounding 
existing development. 


cont'd. . . . 
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[I PROPOSAL TO ADDRESS CONCERNS 

The Director of Planning proposes to undertake a study in order 
to review, clarify and revise existing guidelines for permitting 
townhouses in RT-2 and RT-2A areas. The study would consist of 
the following aspects: 

- a survey of existing RT-2 and RT-2A areas to include an 
assessment of building type, condition and general character. 
Community attitudes will be sought through existing community 
groups ; 

- an ownership map would be compiled to check on extensive land 
assembly ; 

- the guidelines would be reviewed in light of existing development; 

- based on survey results, consideration would be given to amending 
guidelines by area; 

- the Director of Planning would report to the Planning & Development 
Committee his recommendation. 

The study would take approximately six weeks to complete and would 
involve Planning Department staff with possibly some outside 
specialized consultant's advice. The latter would be minimal and 
would be paid for out of the Director of Planning consulting fund. 

During the study, the Director of Planning will continue to process 
Development Permit applications for townhouses and based on advice 
from staff and response from resident notifications, etc. will 
continue to make decisions on applications. 

However, where the processing does not lead into a clear decision, 
the Director of Planning will defer consideration until further 
clarification of the guidelines and their effects on the 
community have emerged from the decisions of Council on the results 
of the study. " 

h.e City Manager submits the foregoing report of the Director of 
iv-nning for the INFORMATION of Council. 


FOR COUNCIL AG ION SEC ?AGE(S). .1.£9 — 
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LICENSES AND CLAIMS MATTERS 


CONSIDERATION: 


1. Keeping of Chickens at 5515 Rhodes Street 


The Director of Legal Services reports as follows: 

"After Council considered two motions on the above matter relating 
to withholding enforcement of the Health By-law, the Mayor reques- 
ted the Director of Legal Services to report on alternative methods 
of enforcement of the By-law in this particular instance. 

There are two ways of enforcing the By-law. 

(1) The first is to seek a civil injunction in Supreme Court 
to restrain Mrs. Scafidi from keeping chickens. An action 
would be commenced in the Supreme Court, a trial held and 
subsequently an injunction would be issued. Costs could 
be awarded against Mrs. Scafidi, but such is always a 
matter of discretion in the Trial Judge. 

If an injunction were granted and Mrs. Scafidi refused to 
to get rid of her chickens, she would be in contempt of 
a Court Order. Council would then have to decide whether 
to ask the Court to sentence Mrs. Scafidi for being in 
contempt of Court. 

(2) The second method of enforcing the By-law is to charge her 
again under the same provisions of the Health By-law. The 
last charge she faced dealt with a specific offence. The 
Health By-law does include a section dealing with the com- 
mitting of the offence of keeping chickens on a continuing 
basis. That basis provides a fine for each day of the con- 
tinuing offence being levied against Mrs. Scafidi. 

If she were convicted again under the By-law for either a 
single offence or on a continuing offence basis, while she 
is still on a Recognizance from the previous conviction, 
the Prosecutor could bring an application to the original 
Judge for the purpose of sentencing Mrs. Scafidi under the 
original offence (sentencing was earlier suspended) , as a 
further conviction would be a breach of a condition of her 
Recognizance which she entered into for six months from 
the date of her first conviction. 

The most expeditious way to deal with this matter is to lay charges 
as outlined in (2) above. 

The Director of Legal Services awaits your instructions concerning 
further legal steps you may wish taken." 

The City Manager submits the foregoing for Council's CONSIDERATION. 


FOR COUNCIL ACTION SEE PAGE(S) 
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FIRE AND TRAFFIC MATTERS 


RECOMMENDATION 
1. Sidewalk Cafe 


The City Engineer reports as follows: 

"The operation of sidewalk cafes throughout the City, being well received 
by the public, has resulted in an increasing number of requests for both 
information and permission to operate sidewalk cafes. 

The purpose of this report is to present a new application from the Yogurt 
Company requesting permission to operate a sidewalk cafe in front of their 
premises at 3143 West Broadway and to assure Council that the guidelines for 
sidewalk cafes have been conveyed to the applicant. 

The Yogurt Company's application has been considered and - 

the proposal is acceptable to the Health Department; 

- the location is satisfactory from an Engineering Department 
standpoint; 

— the Supervisor of Properties has determined an appropriate 
rental rate for the use of City sidewalk. 

Accordingly, it is RECOMMENDED that a year to year lease agreement be executed 
with the Yogurt Company, with the City Engineer and the Director of Legal 
Services signing on behalf of the City of Vancouver," 

The City Manager RECOMMENDS that the above recommendation of the City Engineer 
be approved. 


FOR COUNCIL ACTION SEE PAGE{S) SQC. 
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FINANCE BLATTERS 


RECOMMENDATION: 


1. Interest Rates Chargeable on Arrears of 
Real Property and Business Taxes 


The Director of Finance reports as follows: 

"Since 1969 the City has been charging interest on arrears of both Real Property 
and Business Taxes at eight percent (8%) compounded annually as permitted by 
Sections 415 and 282 respectively of the Charter. During this period interest 
rates have increased substantially. 

Early in 1977 the City sought amendments to the Charter in order to charge 
interest rates which would more closely reflect the current status of borrowing 
costs and make it less attractive for taxpayers to, in effect, borrow money from 
the City at preferential interest rates by allowing their taxes to be in arrears. 
In July of 1978, the requested amendments were approved and given Royal Assent, 
and we now have the power to implement them. 

Basically, the amendments are that Council may, from time to time, by a by-law 
passed not later than the 30th day of September in any year, impose an interest 
rate which will take effect in the year following its enactment. Such interest 
rate shall not be greater than four percentage points above the prime interest 
rate prevailing on the 31st day of July of the year of its enactment, as determined 
from the City's principal bankers. The prime rate on July 31st, 1978 
was 9*5%, (9-3/4% commencing August 1st, 1978) and this report is recommending 
that we establish the arrears interest rate at 12%. The City could set a rate 
up to 13%% but we feel that 12% is a realistic rate in comparison with other 
interest rates. 

The reason for seeking these amendments was that inasmuch as our interest rate 
was less than the current rates charged elsewhere, it was felt that some tax- 
payers were in fact borrowing from the City (i.e. the taxpayers who pay on time) 
at the 8% rate rather than paying a higher rate elsewhere. By increasing our 
interest rate we hope to discourage this practice and reduce the arrears in these 
two types of tax areas. 

If City Council approves the recommendations in this report, then in order to 
alert all parties concerned, we propose to do the following: 

1. Notice of potential arrears are given to all property owners each year 
who have outstanding taxes as of October 31. This notice is in the 
form of a confirmation of tax account status sent to applicable property 
owners by our Internal Audit Division. It is to be a recommendation of 
this report that a separate notice be inserted with the approximately 8,000 
notices mailed in November of this year, alerting the property owners of 
the increased rate which will be applicable on the close of business on 
December 31, 1978. (Approximately 2 months notice of increase) 

2. Notice to business owners and occupants subject to business tax will be 
made through the use of a separate newspaper notice in November and by 
mailing to all potential arrears accounts, a notice advising of the new 
rate. 

SUMMARY 

The City must implement the two charter amendments on or before September 
30, 1978 in order to increase the percentage rate charged on Real Property 
and Business Taxes from the current eight percent (8%) to twelve percent (12%). 
Notification by various means be given to potential arrears accounts of the 
pending increased rates prior to the actual effective date of January 1, 1979. 
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RECOMMENDATION 

The Director of Finance recommends that: 


A. Council instruct the Director of Legal Services to draw the necessary by-laws 
to implement the increase in arrears interest rate from 8% to 12% for both 
real property and business tax arrears effective at the close of business 

on December 31, 1978, for approval by Council prior to Se[>tember 30, 1978. 

B. The City Treasurer and Collector include with the Audit Verification notices, 
which will be mailed in November, 1978, a notification to all accounts having 
Real Property taxes outstanding, the fact of the increase in arrears rates. 

C. The Acting Director of Permits and Licenses send to all accounts having 
Business Tax outstanding at October 31, 1978, a notice of the increase 
in arrears rates. " 


The City Manager RECXDMMENDS that the foregoing reccrtitendations of the Director of 
Finance be approved. 


2 . Letter from Township of Spallumcheen 


The Director of Finance reports as follows: 

"The attached letter has been received from the Township of Spallumcheen, signed 
by its Mayor, requesting the support of other municipalities in the action of 
the Township withholding portions of the school requisitions from the particular 
school district. 

Such an action on the part of the City of Vancouver would be illegal and, I 
believe, it is illegal for other municipal governments in B. C. While we may 
feel some sympathy for the Township of Spallumcheen, from a purely financial 
point of view on a percentage basis the Provincial contribution to that school 
district is far higher than it is to School District #39 in Vancouver. The 
arguments of the Township Council are also questionable. 

Given all these factors, it would not be appropriate, in rny opinion, for the 
City of Vancouver Council to support the Township in its action and I would, 
therefore, recommend that the communication be received." 

The City Manager RBCOMMEM)S that Council receive the caimunication from the 
Township of Spallumcheen. 

3 . Permanent Staff Position - Construction Division 

The Director of the Civic Buildings Department reports as follows: 

"The basic work load in the Construction Division has grown 
consistently over the past few years because of the continuing growth in the 
inventory of City buildings and the additional areas of responsibility placed 
on the Division, i.e. co-ordinating capital works projects such as School- 
Community Centre Complexes, Neighbourhood Buildings, Hostels, Block 35 etc. 
This in turn generates Increased requests and needs in such things as space 
studies, office alterations and changes or improvements to physical plant. 
We had anticipated a possible easing of our capital works program, however 
our projected involvement for the foreseeable future in these programs has 
shown continued growth. 
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PERSONNEL MATTERS 


REGULAR REPORT 


NOVEMBER 27, 


1970 


RECOMMENDATIONS 


1 . 


Reallocation of Staff - Central 
Library, Vancouver Public Library 


The Director of Personnel Services reports as follows: 


"I have received the following report from the Head of Library 
Personnel Services which was approved by the Vancouver Public 
Library Board at its meeting on October 21, 1970: 

'Due to increasing work pressures in the Art, Literature 
and Catalogue Divisions, and a re-scheduling of duties 
in the General Collection - Boys and Girls Division, it 
has been recommended by the Systems Analyst (Library) 
and the Division Heads concerned that the staffing 
pattern in the Central Library be revised. I have 
reviewed the duties and responsibilities of the positions 
concerned and recommend as follows: 


(a) One full-time Librarian I position (#254) in the 
General Collection - Boys and Girls Division which 
was recently vacated and has been filled tempor- 
arily by a casual employee pending completion of 
this report, consists primarily of readers' 
advisory work and some reference duties. This 
position is properly classified as Librarian I 
but by re-scheduling the work of the Division, it 
is possible to reduce this position from full-time 
to three days per week . 

(b) The Art and Literature Divisions have less librarian 
time than other divisions in the Central Library and 
the staff is finding it increasingly difficult to 
provide acceptable public service. The problem is 
compounded by insufficient clerical staff to provide 
routine information to the public in peak periods 
(as is done in other divisions) , which results in 

hard-pressed professional librarians spending time 
providing services which could be done adequately 
by clerical staff. Such duties include taking and 
checking reserves and renewals, ordering material 
from the stacks, booking and checking films, directing 
and assisting patrons in the use of the picture file, 
providing routine information, and related duties; 
this is work at the Library Clerk II level of complexi 
and responsibility. It is recommended that the major 
portion of savings resulting from the reduction of 
librarian services in the General Collection - Boys 
and Girls Division, be used to improve librarian 
services in the Art and Literature Divisions by the 
provision of 20 hours per week of Library Clerk II 


time . 
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glause #3 continued; 


Since 1975 we have managed to cope with the work by entploying 
temporary staff funded from a variety of sources. Mr. Roger Husband, a 
temporary Construction Assistant, was hired 22 months ago for this purpose 
and his tenure has been renewed on several occasions to assist in various 
other pro-jects that have required additional help. This method of employment 
is most unsatisfactory, for it places the employee in an insecure position 
and the Division at a disadvantage because of the possible loss of an employee 
who has accrued knowledge of City operations. 

On March 7, 1978 Council approved additional funds to extend the 
employment of the temporary Construction Assistant for a six month period 
expiring August 31, 1978 with the qualification that we would be re-assessing 
our requirements for a permanent staff position, since a major project, that 
of the Public Safety Building addition and renovation would be near 
completion. During this period the work load of the Division was in fact 
increased by nine major projects thus offsetting the anticipated reduction 
that will result with the completion of the alterations and additions to the 
Public Safety Building. The major projects are: 

- Block 35 Park 

- Renovations to East Health Unit - 2610 Victoria Drive 

- New facility at Planetarium 

- Laura Secord Gymnasium 

- Kiwassa House Renovations 

- Block 35 Parking Structure 

- Museum & Planetarium Capital Maintenance Program 

- Communication Centre at //I Fireball 

- Gas town Parking Garage. 

The work the temporary Construction Assistant has been responsible 
for during the last six months including ongoing projects are: 

Office Alterations: City Hall, Health Units, Lease Premises 
Central & Ferry Hotels - Major repairs to meet regulations 

and minimum standard requirements of Agreement with C.M.H.C. 
Victory House - Exterior renovations 

Britannia Community Centre - Providing storage facilities for ice 

rink Engineer, ice rink area and pool cashier. 

Modify men's and women's sauna 

Library extension 

Sound insulation in offices 
Handicapped Requirements - at Queen Elizabeth Theatre 
The "44" - Exit and Interior alterations 

1978 Revenue Budget - Proportionate share with the 2 other 
Construction Assistants of approximately 130 items for 
other Departments that are the responsibility of the 
Division. 

It is now very evident that to maintain our present level of service, 
based on our evaluation of the future work load, the temporary position of 
Construction Assistant, at Pay Grade 25, should be made permanent. 

If Council approves the recommendation of this report the necessary 
funds for the balance of 1978 (4 months) in the amount of $7,064. for salary 
and fringe benefits are available within the Division's Salaries, Engineers 
Janitors Account, /'8403/101. 

It is recommended the present temporary position of Construction 
Assistant in the Construction Division be made permanent and the necessary 
funds in the amount of $7,064. for the balance of 1978 be transferred from 
Account #8403/101 to Accounts #8401/1 Salaries and #8401/5 Employee Fringe 
Benefits." 


The City Manager RECOMMENDS that the foregoing reooitrendation of the 
Director of the Civic Buildings Department be approved. 


FOR COUNCIL ACTION SEE PAGE(S) .,8^QU-i 
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PROPERTY MATTERS 


RECOMMENDATION 

1. Proposed sub-lease Dick Building 

Southeast corner Granville & Broadway 

The Supervisor of Properties reports as f o 1 1 o vj s : 

"City Council on January 27, 1976, authorized the 
granting of a lease to I'acific Candy Limited of a 
portion of the ground floor in the City's building at 
the southeast corner of Granville Street and Broadway 
known as the Dick Building. 

The lease is for a period of ten years teminating 
December 31, 1985 at a rental of $1165.00 per month 
with rental to be reviewed at each two and one half 
year period. 

By letter dated August 1, 1978, John R. LaVan, Solicitor 
for E. & J. Sonf, Enterprises Ltd., have requested that 
his client be allowed to sub-lease the premises from 
Pacific Candy Ltd. for the balance of the term of this 
lease. The sublessees intend to carry on the existing 
candy store business. 

The Supervisor of Properties recommends that City Council 
approve the sub-lease of these premises from Pacific 
Candy Ltd. to E. & J. Song Enterprises Ltd. for the 
remaining term of said lease." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Properties be approved. 

2 . Champlain Heights - Enclave 15 

The Champlain Heights Project Manager reports as follows: 

August 1st Council authorized the Project Manager to tender Enclave 15 on the 
basis of a 99-year prepaid ground lease for a 115 unit strata-title housing 
developtnent. 

Tenders were opened August 21st - bids were received from the following ccnpanies: 

Bancorp Properties Ltd. * $ 575,000.00 

Conmunity Builders - $ 759,000.00 

Cressey Development Corporation - $ 842,000.00 

Intrawest Managanent Ltd. * $1,257,500.00 

Abacus Cities Ltd. ^ 51,300,010.00 


The high bid amounts to $ll,300/unit or $23 6 , 000/acre at a density of 
20 units/acre. 

The bids have been analyzed and the Project Manager reccitrnends acceptance of the 
bid sutmitted by Abacus Cities Ltd. The Director of Finance concurs with this 
recaimendation . 

The Project Manager notes that when Council dealt with this matter August 1st 
the follcwing motion was passed: 

"That if a transaction is cotipleted as outlined in this 

report then an appropriate enclave in Phase II will be 

changed froTi a market to a non-market designation." , , , 

cont'd 
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If Council approves the recornTiendation contained in this report then the above- 
noted change will be made. 

In the view of the foregoing, the Project Manager reccmnends: 

A. THAT the bid from Abacus Cities Ltd. in the amount of One Million Three Hundred 
Thovisand & Ten Dollars ($1,300,010.00) for a 99-Year prepaid ground lease of 
property known as Enclave 15 Chaitplain Heights (Lot 17, Block A, District Lot 335, 
Group 1, New Westminster District, Plan 16662) be accepted and 

B. THAT the Director of Legal Services be instructed to prepare the necessary lease 
documents. 

The City Manager RBCCMVIENDS that the reccttmsndation 3 of the Project Manager be accepted. 


3 . Champlain Heights Ground Leases - Assignment of Strata Lots 

The Director of Legal Services reports as follows : 

"The following ground leases make provision for their 
conversion under the Strata Titles Act into individual 
strata lot leases and the ultimate assignment of such 
leases to the purchasers of the strata lots:- 


(a) Ground lease dated as of 15 March, 1978, between 
the City and United Properties Ltd. and Bancorp 
Properties Ltd. by which the City leases to the 
lessees Lot A, Block A, District Lot 335, Plan 
17160; 

Ground lease dated as of 15 March, 1978, between 
the City and United Properties Ltd. and Bancorp 
Properties Ltd. by which the City leases to the 
lessees Lot B, Block A, District lot 335, Plan 
17160; 

(c) Ground lease dated as of 11 April, 1978, between 
the City and Community Builders Ltd. by which the 
City leases to the lessee Lot A, Block A, District 
Lot 335, Plan 17170; 

(^3) Ground lease dated as of 11 April, 1978, between 
the City and Community Builders Ltd. by which 
the City leases to the lessee Lot B, Block A, 
District Lot 335, Plan 17170; 

The assignment of the assignor's leasehold interest in 
each strata lot must be in the form annexed to the ground 
leases with such additions, deletions and amendments 
thereto as are approved by the City. The assignment is 
required to be executed on behalf of the City. 

Section 169 of the Vancouver Charter provides that 
instruments to which the common seal is required to be 
affixed must be signed by persons designated for the 
purpose by Council or if there is no designation they 
shall be signed by the Mayor and the City Clerk. There 
could be a delay in completing the sale of the 
strata lots if the signatures of both the Mayor and the 
City Clerk had to be obtained. A request has been made 
for a procedure which would expedite the execution of the 
assignments. The procedure hereinafter recommended was 
adopted by Council on 21 June, 1977, in respect to the 
assignments of leasehold interests in strata lots made 
under certain False Creek ground leases. 


cont ' d 
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It is recommended that the Director of Legal Services, or 
in his absence, an assistant Director, be 

authorized to sign on behalf of the City of Vancouver the 
assignments of the leasehold interests in the strata lots 
made under the provisions uf the ground leases enumerated 
above and affix the seal of the City of Vancouver 
thereto; such assignments shall be in a form approved 
by the Director of Legal Services." 

The City Manager RECOMMENDS that the recommendation of the 
Director of Legal Services be approved. 

4- North Services District Centre 

1720 Grant Street, License Agreement 
with the Departroept of Human Resources 

The Supervisor of Properties reports as follows: 

"On July 25, 1978, City Council authorized the Supervisor 
of Properties to renew the Lease of the North Services 
District Centre with the owners for a period of five (5) 
years as provided for in the original five year lease. 

The City originally occupied the building with Health and 
Welfare personnel on July 1, 197 3. Subsequently, due to 
the Provincial Government take-over of the welfare func- 
tion, City Council, (March 11, 1975) , agreed to the granting 
of a License Agreement to the Vancouver Resources Board to 
occupy the required space in this building. The original 
License Agreement fee to the Vancouver Resources Board was 
set at $7.00 per square foot and was applied to the Board's 
net office space plus its proportionate share of common 
and shared space. The resulting fee was considered adequate 
to cover the City's costs respecting the V.R.B. occupation. 

This License Agreement expired on June 30, 1978. Negotiations 
have been in progress since March 1978. However, due to the 
discontinuance of the Vancouver Resources Board and also the 
creation of a new Provincial Government Crown Corporation, 
the British Columbia Building Corp., negotiations respecting the 
terms of a new License Agreement have been necessarily pro- 
tracted . 

A comparison of the space now occupied by the Health Department 
staff and that occupied by the Department of Human Resources 
indicates that each function occupies 50 percent of the net 
square foot area. 

Investigation into the total costs to the City respecting 
this building has confirmed that the original license fee 
charged to the Provincial Government (Vancouver Resources 
Board) is now not sufficient to cover the City's expenses 
on the Government's behalf. 

Representatives of the British Columbia Buildings Corporation 
have now confirmed that the Corporation would agree to a 
new License Agreement on the following terms: 

TERM: 5 years 

BASIC FEE: $12.00 per square foot 
SQUARE FOOTAGE ALLOCATED 

(NET AREA): 6,134 square feet 
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ANNUAL FEE: $73,608.00 

EFFECTIVE DATE: July 1, 1978 

In order to protect the City from unforseen increases in 
costs respecting this building in any given year, the 
B. C. Building Corporation has agreed to share any 
additional costs over and above those which are covered 
by the annual fee. The basis of the sharing of any 
additional costs would be 50 percent to the City and 
50 percent to the Provincial Government. 

All other terms and conditions of the License Agreement 
to remain the same as the original Agreement. 

It is, therefore, recommended that the Supervisor of 
Properties be authorized to enter into a License Agree- 
ment with the Provincial Department of Human Resources 
on the foregoing basis to be subject to the approval of 
the Director of Legal Services." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Properties be approved. 

5. Rental Review and Consent to Assignment 
of Lease - 1484 West Broadway 


The Supervisor of Properties reports as follows: 

"The property known as 1484 West Broadway, Dick 
Building is presently leased to Broadway Gourmet 
Place Restaurant Ltd. for a period of ten years 
to December 31, 1985, with a rental review every 
two and one half years. 

Negotiations have now been finalized and the lessee 
has agreed to a rental increase from $898.50 to 
$1,086.00 as of July 1, 1978 . 

The Supervisor of Properties is of the opinion that 
the suggested rent is realistic and in accordance 
with the terms of the agreement. 

A request has also been received from Broadway 
Gourmet Place Restaurant Ltd. to assign the subject 
lease to Jona Enterprises Inc. for the remaining 
term of the lease. 

It is recommended that the rental of the above 
premises be increased from $898.50 per month to 
$1,086.00 per month effective July 1, 1978 and that 
the foregoing request of Broadway Gourmet Place 
Restaurants Ltd. to assign the subject lease to 
Jona Enterprises Inc. for the remaining term 
expiring December 31, 1985, be approved subject 
to the documents of assignment being to the 
satisfaction of the Director of Legal Services." 

The City Manager RECOMMENDS that the foregoing recommendation 
of the Supervisor of Properties be approved. 


6 . Victory House - Additional Repairs 

'I'he Director oT the Civic Buildings Department reports as follows: 

"In a report to Council on October 18, 1977 it was pointed out that the City 
has responsibility for costs incurred for structural, roof, and foundation 
repairs to the Victory Hotel, now called Victory House. $6,000. was approved by 
Council in October, 1977 for various work items including a small allowance for 
repairs to the window sills facing Powell Street. $18,000. was approved for roof 
repairs and related expenses in January, 1978 making a total $24,000. of approved 
funds. Substantial savings were effected in the roofing contract and other areas 
of the exterior renovation and $13,000. is unexpended from already approved funds. 

The repairs to the window sills were found to be more complex than 
originally anticipated and beyond the scope of the St. James Social Service 
Society work force. A contractor, Allan & Viner Construction Ltd. was employed 
by St. James Social Service Society under the direction of Civic Buildings 
Department. When work commenced we were in a position to observe that the lintels 
over the window openings were also in a poor condition and a serious hazard 
existed. It was decided to immediately proceed with repairing the lintels from 
funds available in the general account. 

In the process of removing the necessary bricks above the second storey 
lintels it was discovered that all the brick veneer above this level was insecure, 
and this has now been removed. In addition to this, the brick window jambs at 
both the second and third floors are inadequately anchored to both the back-up 
wall and the remaining veneer. It is now apparent that all of the brick veneer 
should be removed and reinstalled, properly anchored to the supporting wall which 
is of sound masonry construction. 

The cost to do this will be $22,100. including $5,600. already committed on 
this item of work. $2,500. of other exterior and architectural work remains to 
be completed making a total requirement of $24,600. 

With $13,000. unexpended in the account, this leaves a deficit of $11,600. 
Accordingly, allowing $400. for further unforeseen expenses $12,000. is required 
to complete the contract. This is requested in the recommendation below. 

The Director of Finance advises that the additional funds requested would be 
provided from the 1978 Supplementary Capital Budget, The present status is as 
follows : 


It is recommended that Council approve the appropriation of $12,000. for 
completion of the removal and replacement of the brick veneer and that the funds 
be provided from the 1978 Supplementary Capital Budget." 

The City Manager RECOMMENDS the foregoing recommendation of the 
Director of Civic Buildings be approved. 


Unallocated 

Reserve For Kiwassa Streets 


$198,437.21 
$164,250.00 


Balance not including this report 


$ 34,187.21 


FOR COUNCIL ACTION SEE PAGE(S) .BXi— 
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August 24, 1978 

TO: Vancouver City Council 

SUBJECT: Authority to Start Construction - 
Phase 2, Area 6, False Creek 

CLASSIFICATION: Recommendation 
Purpose 

To report on financing and marketability and request authority for 
start of construction for the first units of Phase 2. 

The Development Consultant, has submitted a report dated August 10, 
1978, summarized as follows: 

"-H. Haebler Co. Ltd. is applying for a Development Permit for the 
market condominiums in Parcel 1 and will start construction as soon 
as approvals are received. 

-The Broadway Pentecostal Benevolent Association has applied with us 
for approval and are awaiting word from Victoria. Construction will 
not start until next year. 

-The sponsors for the non market dwellings (98 Par Value Co-opera- 
tives and 87 Non- Prof it Rental) have firm prices and are prepared 
to start construction as soon as CMHC approve the financing. The 
report demonstrates marketability and af fordability and identifies 
the number of future residents who have applied to live there. 

-To bring the prices in line with af fordability and CMHC's guidelines, 
we recommend land values for the non market dwellings be set at a 
price to recover costs, as required by current City policy, which is 
below the two thirds comparable market value. 

Recommendations 

The False Creek Development Consultant recommends as follows: 

A. The minimum land values for a sixty year prepaid ground lease be 
set as follows for construction starting in 1978: 

Par Value Co-operative on Parcel 2 §415,3 20 

Par Value Co-operative on Parcel 3A $415,320 
Non- Profit Rental Project on Parcel 4 §649,440 

Recognizing that should the square footages reported here increase, 
then the lease values will also increase. 

B. Council request the Development Consultant and Director of Finance 
in consultation with the Director of Legal Services to establish 
for the Par Value Co-operatives and Non-Profit Rental project, 
the ground lease terms for discussion and agreement with CMHC and 
the Sponsors and for report back to Council. 

C. Start of construction of the Par Value Co-operatives and the 
Non-Profit Rental project in Phase 2 be authorized subject to 
confirmation by CMHC that the programs and mortgage insurance 
are approved, subject to the City Manager being satisfied that 
lease negotiations will be concluded, and subject to issuance 
of a Development Permit and Building Permit. 


D. Start of construction of the park and the continuation of cons- 
truction of the services coincidentally with the Co-operatives 
and Non-Profit Rental project be approved within the approved 
1978 Capital Budget for Area 6, Phase 2 in the amount of 
$2,883,537, subject to the Director of Finance and City Manager 
approving the detailed appropriation of funds. 

E. The start of construction of the market condominium development 
on Parcel 1 by H. Haebler Co. Ltd. be authorized subject to 
issuance of a Development Permit and Building Permit and finali- 
zation of lease negotiations. " 


The City Manager RECOMMENDS that the recommendations of the 
Development Consultant be approved. 


FOR COUNCIL ACTION SEE PAGE(5) 
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DATE August 3, 1978 

TO: Vancouver City Council 

SUBJECT: Central Waterfront - Official Development Plan 
CLASSIFICATION: RECOMMENDATION 


The Director of Planning reports as follows: 
" PURPOSE 

This report sets out a range of action options for City Council with respect 
to the proposed rezoning of the Central Waterfront Area. It further recom- 
mends adoption of the draft Central Waterfront Official Development Plan, as 
a By-law to form part of the Zoning procedures of the City. 

BACKGROUND 

The historic development of the Central Waterfront planning process and its 
recent history are documented in Appendix A. 

On June 13, 1978, Council approved the Planning and Development Committee's 
recommendation : 

"THAT the Committee continue to meet informally to discuss alternative 
approaches that could be taken to implement the waterfront plan, consult- 
ing with property owners on any decisions; after which a meeting be 
arranged with the GVRD Planning Committee and the Standing Committee on 
Planning and Development to discuss the City's proposals for the Central 
Waterfront. " 

On July 27, 1978, an informal shirtsleeves session was held between Council 
members and Planning staff to discuss various options for implementing the 
draft Central Waterfront Official Development Plan. The general feeling of 
Council members was that positive action should be taken to upgrade the 
current dilapidated conditions of the Central Waterfront. The matter was 
referred to City Council for discussion and decision. 

OUTSTANDING ISSUES 

A report - "Central Waterfront - Residential and Open Space Policy Review" - 
was forwarded to the Planning and Development Committee for consideration on 
April 13, 1978, providing analysis of the proposed Residential and Public 
Open Space Policies contained in the draft Official Development Plan (see 
Appendix D). No decision was reached by the Committee and these two issues 
remained unsolved. Subsequently, National Harbours Board officials have 
expressed concerns regarding: 

a) Residential compatibility in the Central Waterfront, noting that the NHB 
is not prepared to take advantage of the residential bonus in its future 
development. Furthermore, NHB officials raised concerns over possible 
residential development on Marathon properties in terms of compatibility 
with port and rail functions, although Marathon Realty had indicated a 
desire to keep the residential option open. 

b) The Director of Planning's recommendation to amend the draft Official 
Development Plan to require future development to provide public open 
space equivalent to at least 40% of the development area. NHB officials' 
are of the ppinion that the requirement is too rigid and should ! 
be more open to interpretation. However, it should be noted that the 
proposed NHB Central Waterfront Plan could easily accommodate the 40% 
open space requirement through further development of the proposed 

roof area. Currently, NHB officials have suggested wording to the effect 
that "each development should stri ve to provide public open space equi- 
valent to at least 40% of the development area". The Director of Planning 
is agreeable to such a wording change. 
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It should be noted that Marathon Realty had also indicated its concern over 
the 40% open space requirement together with a number of specific details in 
the draft document. Marathon officials suggested that, in order to provide 
better flexibility, no specific quantitative open space requirement should 
be included. 

However, in spite of these outstanding issues, both NHB and Marathon Realty 
had indicated their general support for the draft Official Development Plan. 

CENTRAL WATERFRONT OPTIONS 

A range of options that Council could take with respect to the current draft 
Central Waterfront Official Development Plan and a brief analysis of the 
implications of these options are described below. 

Option M Leave Central Waterfront zoning as is and do nothing. 

• would indicate no commitment by the City to redevelop the 
the Central Waterfront 

• no serious planning and redevelopment implementation antici- 
pated by the property owners. The Central Waterfront could 
remain in present condition. 

Option #B Adopt draft Official Development plan as reference material only 

• would indicate the City's long range objective to redevelop 
Central Waterfront 

• should anticipate no serious planning and redevelopment imple- 
mentation by property owners in the near future due to lack 

of legal status of CD. P. 


Option #C Adopt draft Official Development Plan as official Policy Plan 

with intent to rezone at a later date. 

' would indicate a stronger commitment by the City to redevelop 

the Central Waterfront 
' could stimulate serious planning by property owners but not 

likely to prompt redevelopment implementation until rezoning 

completed 

Option ifD Modify draft Official Development Plan for partial rezoning 

(most likely to rezone N.H.B. portion first) 

• would indicate City commitment to redevelop a portion of the 
Waterfront 

• rezoned portion would benefit and develofiment would proceed 
while the remaining area would be left in limbo 

Option #E Assuming City Council can agree on concerns, modify draft 

Official Development Plan to accommodate concerns and proceed 
with rezoning 

' primarily dependent on nature of modifications. If minor and 
agreeable to property owners, could stimulate serious planning 
and early redevelopment implementation 


Option #F Adopt draft Official Development Plan and proceed with rezoning 

'would indicate definite City commitment to redevelop the 
Central Waterfront 

'would stimulate serious planning and early redevelopment 
implementation by property owners 

More comprehensive analysis of the effects of these options are documented 
in Appendix B and C. 


✓ a. I 

Board of Administration, November 27, 1970 .... (REGULAR PERSONNEL - 


Clause No. 1 (Cont'd.) 

(c) Increased circulation of books in branches is 

resulting in an increased requirement for the re- 
binding of books. This has resulted in a continuing 
back-log of re-binds being processed in the Catalogue 
Division. To alleviate the problem, it is proposed 
that some of the savings remaining from Item (a) 
above be used to provide 7 hours per week of Library 
Clerk I time in the Preparations section of the 
Catalogue Division.' 

The recurring annual savings of this recommendation at 1970 
rates and including fringe benefits will be approximately 
$222.00. 

The Vancouver Public Library Staff Association, Local 391, is 
in agreement with this report. 

The Director of Personnel Services endorses this report and 
recommends that it be adopted." 


SUMMARY 


Incumbent 


Present 
Classification 


Proposed 
Classification 


Effective 
Date 


Vacant 
#254 


Librarian I 
Pay Grade 21 
($629-753) Plus 
1% for longer 
hours 


ABOLISH 


When 
adopted 


NEW Part-time 
Position 
22^5 Hrs. per 
week to be 
established 


Librarian I 
Pay Grade 21 
($4.13-$4.95 
per hour) 


When 
adopted 


20 Hrs. per 
week to be 
established 


NEW Part-time 
Position 


Library Clerk II 
Pay Grade 9 
($2 .44-$2 .90 
per hour) 


When 
adopted 


7 Hrs. per 

week to be 
established 


NEW Part-time 
Position 


Library Clerk I 
Pay Grade 4 
($2 .00-$2 .34 per 
hour ) 


When 
adopted 


Your Board RECOMMENDS that the foregoing recommendations 
of the Director of Personnel Services be adopted. 
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Comments of the City Engineer 

The City Engineer is anxious to have some form of rezoning implemented so that 
projects on the waterfront can proceed. However, he feels that it is 
impractical to proceed without N.H.B. agreement as they are the major 
participant in the waterfront. 


CONCLUSION 

In summary, the Planning analysis indicates that Option F - "Adopt draft 
Official Development Plan and proceed with rezoning" - would be most beneficial 
to all the concerned parties and would implement the City's aspirations for the 
Central Waterfront. This option ./would include further clarification including 
the National Harbours Board officials' suggestion regarding 40% open space 
as discussed above, and industrial reference clarifications agreed to with the 
Economic Development Officer. 


With regard to the current draft Central Waterfront Official Development Plan, 
all the concerned parties have indicated their support, in principle, excepting 
that National flarbours Board officials do not agree with the Residential and 
Public Open Space recommendations as stated. These outstanding issues and 
the position of Marathon Realty are described above. Further resolution 
of specific details of the draft O.D.P. would likely involve compromise by 
one or other of the major interest groups. Such further resolution could 
take place during the rezoning process and therefore should not delay the start 
of such process. 


RECOMMENDATIONS 

The Director of Planning recommends: 

1. That the Director of Planning be instructed to make application to rezone 
the land and water area comprising the Central Waterfront area from a pre- 
dominantly M-2 industrial area to CWD (Central Waterfront District). 

2. That consideration of such rezoning application and the draft Central 
Waterfront Official Development Plan dated February 9th, 1978, (amended as 
for Option F) be referred to a Public Hearing. 

3. That the Greater Vancouver Regional District Board be requested to give 
third reading to the application to amend the Official Regional Plan, 
thereby changing the Central Waterfront area designation from "industrial" 
to "urban" concurrently with enactment of the Central Waterfront District 
Zoning By-law and the Official Development Plan By-law. 

4. That the Chairman of the Planning and Development Committee and the Director 
of Planning be requested to attend the Greater Vancouver Regional District's 
Planning Committee meeting of September 6, 1978 to explain the proposed 
Central Waterfront Official Development Plan." 

The City Manager notes that both Marathon and the National 
Harbours Board believe that progress toward rezoning and 
redesignation is necessary. As indicated in their letter, the 
National Harbours Board would prefer selective rezoning, 
(Option D) but are, with reservations, prepared to accept pro- 
ceeding to Public Hearing (Option F) . Marathon has significant 
reservations about some aspects of the proposed zoning, but is 
^"■so prepared to see it proceed to Public Hearing. The general 

3ues of particular concern are open space, residential 
use, and preservation of street ends. If Council wishes to make 
changes in any of these areas, it would be desirable to make 
these now, rather than refer the matter back for further 
Committee discussion. However, the City Manager believes in view 
of the heavy commitment of time by all parties on this matter 
and the extent of agreement obtained, that Council should refer 
the matter to Public Hearing. 

The City Manager FECOMMENDS approval of the recommendations of 
the Director of Planning. 

FOR COUNCIl ACTION SEE PAGE(S) S^l.,„ 
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MANAGER'S REPORT 

DATE AUGUST 24, 1978 

TO: VANCOUVER CITY COUNCIL 

SUBJECT: Soft Rock Cafe, 1921 West 4th Avenue 

CLASSIFICATION: RECOMMENDATION 


On August 15, 1978 City Council passed the following recommendation 
of the Community Services Committee: 

A. THAT Mrs. Patricia Fiedler be informed to immediately cease 
all musical entertainment in the Soft Rock Cafe between the 
hours of 10:30 p.m. and 9:00 a.m. the following day. 

B. THAT upon completion of the proposed alterations to the satis- 
faction of the City Building Inspector, that the Medical Health 
Officer conduct tests to determine what effect the alterations 
have on the noise levels. If the noise problem has been cur- 
tailed, then musical entertainment be permitted beyond 10:30 p.m. 
with the approval of the Community Services Committee on a 
trial basis. If, following the trial period, the noise is 
still at an unacceptable level, the operating hours be cut 

back to 10:30 p.m. 

C. THAT Mrs. Fiedler be notified that unless strict control is 
placed on the use of the fire escape door and stairway and/or 
the stairway enclosed, then musical entertainment must cease 
at 10:30 p. m. each day regardless of the effects of the 
other alterations. 

D. THAT the Medical Health Officer continue to monitor the sound 
volumes emanating from the Soft Rock Cafe after 10:30 p.m. 

The Acting Director of Permits and Licenses reports as follows: 

"The Deputy Chief License Inspector visited the premises at 
11:30 p.m. on Wednesday, August 16, 1978, and a 3 or 4 piece 
band was in the process of putting away their musical instru- 
ments. One of the owners, Elizabeth Coleman, was notified 
at this time that all musical entertainment must cease at 
10:30 p.m. as instructed by Council. 

On Sunday morning, August 20, 1978 at 12:10 a.m. the Police 
called at the premises and found a 4-5 piece band playing. 
Elizabeth Coleman informed the Police officer the band would 
continue to play until 1:00 a.m. She also told the officer 
she would like the problem brought out into the open such as 
court proceedings. 

A further inspection was carried out at 11:00 p.m., Tuesday, 
August 22, 1978 at which time musical entertainment was being 
provided by a singing guitar player. 

The owners have installed an air ventilating system which now 
enables them to close the windows on the west side of the 
building and still have ventilation. What effect the closed 
windows has had on the sound emanating from the premises, when 
a loud band is playing, has not been determined by the Health 
Department. The singing guitarist (with amplifiers) could be 
heard faintly from the lane even with the windows closed. 

Since the operators of the Soft Rock Cafe have not complied 
with Council's instructions to cease musical entertainment at 
10:30 p.m. I RECOMMEND Patricia Fiedler and Elizabeth Coleman 
be requested to appear before Council to show cause why their 
restaurant license should not be revoked." 


The City Manager RECOMMENDS that the recommendation of the 
Acting Director of Permits and Licenses be approved, 

FOR COUNCIL ACTION SEE PAGE{S) S3.:SS 
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CITY MANAHilR'S REPORT 


August 24th, 197a 


TO: 


Vanrouvf-T' Cily Council 


SUBJECT: 


Greater Vancouver Regional District's 
"INDUSTRY AND THE LIVEABLE REGION" 


CLASSIFICATION: 


RECOMMENDATION 


Following the informal meeting of Council on July 31st, 1978 
full consideration of the GVRD's report on "Industry and the 
Liveable Region" was deferred in order that a joint report 
to Council from the Finance and Planning Departments could 
be prepared . 

Extensive discussions have been held between the affected 
departments, as outlined in the attached comprehensive report 
from the Director of Finance, Director of Planning and the 
Economic Development Officer, and they have reached agreement 
on a set of recommendations. The City Manager submits the 
following summary of their recommendations for amendment 
to the proposed GVRD position: 


A . Recommendation (1) 

"That the guidelines (as outlined on page 2A 
of the attached report) be adopted by the Board as reg- 
ional guidelines for the planning of industrial develop- 
ment in the region and in considering amendment 
proposals to the Official Regional Plan affecting 
Industrial (IND) designation." 

B . Recommendation (2) 

"That this recommendation of the Sub-Committee be 
deleted. " 

C . Recommendation (3) 

"That the member municipalities be encouraged to establish 
programs to achieve at least the. industrial employment 
increases in the Table on page 3A of the attached report." 

D . Recommendation (4) 

"That the industrial land requirements set out in the Table 
on page 4A 'of the attached report be recommended to 
the municipalities as a set of objectives for 1986 
industrial land needs and that municipal councils be 
asked to reserve this amount of land as a minimum in their 
Official Community Plan and zoning by-laws for industrial 
purposes. Furthermore, that the municipalities be encouraged 
to initiate, whenever appropriate, programs for the 
industrial redevelopment of existing industrial areas 
with a view to increasing their utilization and 
productivity . 

E . Recommendation (5) 

"That because increased industrialization may mean more 
industrial wastes, the Board request the Water and Waste 
Committee, in conjunction with the municipalities, to 
vigorously pursue steps necessary to assure greater 
control of industrial waste water standards at the source." 
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F' . Recommenda t ioti (6) 

"That in order that industrial interests have up to date 
information on the availability and location of those 
industrial sites in the region ready for development, the 
Map of ['riority Industrial Areas as outlined on page UB 
of t?ie attached report be updated and then kept current 
and available for distribution to interested groups." 

G . Recommendation (7) 

"That the Industrial Sub-Committee be requested to continue 
functioning and to work with the staffs of the municipalities 
and GVRD in evaluating the future industrial potential 
of the sites listed in the Table on page 5A of the attached 
report and report further through the Planning Committee 
to the Board on additions to the supply of industrial 
land required for the longer term needs." 

H . Recommendation (8) 

"That in respect to industrial sites listed in the Table 
on page 5B of the attached report, the appropriate member 
municipalities be requested to propose amendments to the 
Official Regional Plan to redesignate all or part of 
these areas to more appropriate designations. 

I . Recommendation (9) 

"That the GVRD Industrial Sub-Committee Recommendation 9 
outlined in the attached report be approved." 

J . Recommendation (10) 

"That the GVRD Industrial Sub-Committee recommendations 
10(a) and (b) be approved together with the addition of 
the following: 

(c) Consideration be given to the formation of a 
Greater Vancouver Economic Development Council 
(GVEDC) (as the suggested industrial development 
co-ordination body) which would consist of the 
key municipal employees directly involved in 
economic development on behalf of each community 
with the GVRD providing the secretariat, and 

(d) the GVRD encourage the municipal employees referred 
to in (c) above to commence meetings on an ad hoc 
basis . 

Noting the City Engineer's concerns with respect to the City's 
proposed recommendation (11) , the City Manager suggests a 
modification as follows: 

K. "That the GVRD Planning Department, in cooperation with 
other affected agencies or departments, undertake an 
extensive investigation into the regional goods movement 
system and that the final project d efinition recognize 
the existence of the Goods Movement Study now m progres s 
and complement rather than duplicate previous work. " 

(Underlining denotes amendment proposed by City Manager) 

L. Recommendation (12) - Proposed by the City 

"That the GVRD review the port reorganization under the 
proposed Canada Ports Act as it relates to the port 
of Greater Vancouver." 


Following Council's consideration of the foregoing recommen- 
dations, the City Manager nubmits the fo.riowing: 


M. "That the GVRD be advised that the City of Vancouver 

concurswith the GVRD's desire to stimulate the Region's 
industrial sector by assisting and supporting the 
member municipalities and that the City of Vancouver's 
position as adopted this date be considered by the 
GVRD Board at their meeting on August 30th, 1978." 


The City Manager RECOMMENDS approval of the preceeding 
recommendations of the Directors of Finance and Planning 
and the Economic Development Officer 


FOR COUNCIL ACTION SEE PAGE{S) 
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JULY 27, 1978 


A meeting of the Standing Committee on Finance and Administration 
was held on Thursday, July 27, 1978, in the No. 3 Committee Room, 
Third Floor, City Hall, at 3:30 p.m. 


PRESENT : Alderman Brown, Chairman 
Alderman Gerard 
Alderman Gibson 
Aldeman Marzari 

ABSENT : Alderman Puil 

COMMITTEE 

CLERK : G. Barden 


CONSIDERATION 

1. Grant Request - Boys & Girls Clubs of Greater Vancouver 
- to recover Development Costs Related to Proposed New 
C lub Building at 12th Avenue & St. Catherines Street 

The Committee considered a Manager's Report dated July 10, 1978, 
(circulated) wherein the Director of Social Planning reported on 
the grant request from the Boys and Girls Clubs of Greater Vancouver 
to recover development costs related to the proposed new Club build- 
ing at 12th Avenue and St. Catherines Street. 

In September 1976, Vancouver City Council approved the Mt. 
Pleasant NIP Concept Plan which contained an appropriation of 
$250,000 for construction of a new Boys and Girls Club building at 
12th Avenue and St. Catherines Street. Several alternative locations 
were subsequently suggested by City Departments and a Citizens' 
group as a result of controversies surrounding the choice of a site 
pushed for and finally gained approval to locate the Club near Robson 
Park. 

Mr. H.W. Haberl, Chairman, Kivan Building Committee, and Mr. 
Hickey, Executive Director, Boys and Girls Club of Greater Vancouver, 
advised that Dominion Construction had very generously drafted plans 
at no cost for the original site at 12th Avenue and St. Catherines 
Street and he felt they could not ask them to repeat this offer for 
the second site without reimbursing them for the costs of the first 
plan. The Clubs are left with certain costs incurred by proceeding 
with plans for the first site and therefore requested the City to 
reimburse them to the extent of $13,158.14 as follows: 

Preparing building and site plans 

by Dominion Construction (at cost) $12,066.14 

Cost to Boys' and Girls' Clubs 

- development permit fee 515.00 

— site sign 577.00 


TOTAL $13,158.14 

If " •'Ml I'--"' 
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The Director of Social Planning felt that the City was not 
totally responsible for all of the delays but the Club had done 
everything possible to accommodate the various positions taken by 
City Departments and City Council. They were mainly delayed because 
of a large Citizens Committee which wanted them located at Robson 
Park instead of 12th Avenue and St. Catherines Street. He felt 
they were entitled to some compensation and recommended 50% reim- 
bursement of their costs, being $7,125.07. 

Following discussion, the following motion was put and resulted 
in a tie vote and is therefore submitted to Council for CONSIDERATION 

THAT the Vancouver City Council approve a grant 
of $13,158.14 to the Boys and Girls Clubs of 
Greater Vancouver to cover the costs of develop- 
ment permit fees and site sign erection costs 
and cost of site and building plan preparation 
fees for the 12th Avenue and St. Catherines 
Street. 

(Alderman Brown and Alderman Marzari opposed) 


2 . Relocation of Fire Dispatch Centre 

The Committee considered a Manager's Report dated July 14, 1978, 
(circulated) wherein the Fire Chief" and the Chief Constable reported 
on the proposed relocation of the Fire Dispatch Centre from the 
present location at 3637 Cambie Street to the Communication Centre 
in the Public Safety Building at 312 Main Street, the plans for which 
were developed by the Engineering Department as a result of the 
recommendation in the Systech Report of 1971. 

The report outlines problems with space requirements. Union 
conflict, supervision of fire alarm operators at the Communication 
Centre and recommends an alternate Fire Dispatch Centre location 
at Fire Hall No. 1. The report includes construction and reloca- 
tion costs and summarizes advantages and disadvantages of relocating 
Fire Dispatch to No. 1 Fire Hall as follows. 

(a) The relocation of the Fire Dispatch to No. 1 Firehall would 
offer the following advantages: 

(i) The Communications Division of the Fire and Police 
Departments will have space for expansion. The 
Police Department will have the potential for ex- 
pansion to a regional Communications Centre if such 
a move is recommended by the B.C. Police Commission. 
The Fire Department will also have the Fire Dispatch 
Operations in a location that allows for expansion 
when needed. The construction cost would be shared 
equally by the needed general office expansion and 
the Fire Dispatch Centre. 

(ii) To house both Emergency Dispatch Centres under the 
same roof will make them extremely vulnerable to 
picketing or damage due to fire, or vandalism. The 
Police Department, by nature of its authority, is 
subject to public demonstration and disturbance. 
If Fire Dispatch Operations are located within the 
911 Centre, any such disturbance would involve the 
Fire Dispatchers needlessly. 

(iii) At No. 1 Firehall, direct supervision can be exer- 
cised over the Fire Dispatchers by the senior 
administrators . 
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(iv) Union conflict due to different workloads and work- 
ing conditions should be minimized. 

(v) Relief manpower for the Fire Dispatchers would be 
available from firefighters on duty at No. 1 Fire- 
hall. Also, training of relief dispatchers can be 
accomplished while firefighters are on duty. 

(b) The disadvantage of relocating the Fire Dispatch to No . 1 
Firehall is: 

(i) Relocation cost of $320,500. 

The Fire Chief, Chief Constable and Inspector Cocke attended 
the meeting and spoke to the report. 

It was reported that experience of the Police Department with 
the Communications Centre operation indicates that the introduction 
of the fire dispatch operation into the Centre will not achieve the 
harmonious results projected by the Systech Report and the Engineer- 
ing report, but will precipitate a sensitive labour and inter- 
departmental problem into a critical situation. The Chief Constable 
advised that it is expected that the Communication Centre may go 
regional with the 911 Emergency Niomber and accept calls from neigh- 
bouring municipalities. This would require expansion of the Com- 
munication Centre. 

The need for two separate dispatch centres was questioned and 
why civilians could not be used. The Fire Chief reported that the 
fire dispatch is a very complex system requring proper utilization 
of fire equipment which Police or civilians are not trained for, 
and vise versa, the Fire Department does not have the capabilities 
of determining Police priorities. The Chief Constable advised that 
2/3 of their staff are civilians under police supervision. 

The Director of Finance stated that he felt it would be a 
short-sighted approach to put the two centres together. There is 
a need for space and expansion in the future and it would cost more 
money to build later. The funds for the Communication segment of 
the 1971-75 Capital Plan would be provided on the basis that the 
proceeds from the sale of the existing fire alarm centre at 3637 
Cambie Street would be allocated to the new Communication Centre 
at 312 Main Street. In the 1977 basic Capital Budget $307,800 was 
appropriated for the Fire Dispatch Centre to be relocated from the 
Fire Alarm building at 3637 Cambie to the new Emergency Communica- 
tions Centre at the Public Safety Building. This funding was com- 
prised of the balance of $207,800 from the 1971-75 Capital Plan 
and $100,000 from the 1977-81 Capital Plan. The funds now required 
are in addition to the $307,800 already provided. The property 
at 3637 Cambie Street is now estimated to be valued at $600,000 
and could be sold to the Property Endowment Fund for the required 
amount of $400,500 with the proviso that any balance remaining 
from the total funding of $695,800, after completion of this pro- 
ject, be returned to the Property Endowment Fund. 

Following discussion, it was 

RECOMMENDED 

A. THAT the Fire Dispatch Centre be located at No. 1 
Firehall. 

B. THAT concurrent with the move, the operational 
responsibility for the Fire dispatchers be trans- 
ferred from the Engineering to the Fire Department. 


/4 
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C. 


D. 


contiiiusd: 


THAT the present Fire Alarm property at 3637 Gamble 
Street be sold to the Property Endowment Fund for 
$400,500 and these funds be appropriated for the 
construction and engineering costs of the new Fire 
Dispatch Centre at No. 1 Firehall, and that any 
funds remaining upon completion be returned to the 
Property Endowment Fund, all subject to approval 
of the Property Endowment Fund Board. 

THAT the City Architect be instructed to follow 
normal procedures to report back to Council on 
selection of an architect to design the facility. 


The meeting adjourned at approximately 5:40 p.m. 


* * * * * 
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PART REPORT TO COUNCIL 



STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


AUGUST 3, 1978 


A meeting of the Standing Committee on Finance and Administration 
was held on Thursday, August 3, 19 78, in the No. 3 Committee Room, 
Third Floor, City Hall, at 3:30 p.m. 


PRESENT : Alderman Brown, Chairman 
Alderman Gerard 
Alderman Gibson 
Alderman Puil 


ABSENT 


Alderman Marzari 


COMMITTEE 
CLERK : 


E. Bowie 


RECOMMENDATION 

1. Grant Request, $3,945 

Vancouver Co-operative Radio 

The Committee had for consideration a grant request (circulated) 
from the Vancouver Co-operative Radio in the amount of $3,945.00. 
This grant would be for a period of one year and would be used to 
co-sponsor, in conjunction with the listeners of Vancouver Co- 
operative Radio the broadcast "Live from City Hall". 

The Director of Social Planning, in a memo dated July 25, 1978, 
advised that as the program does not meet the criteria for either 
cultural or community service grants, it was being forwarded directly 
to the Standing Committee on Finance and Administration for con- 
sideration . 

Ms. Sheila Fruman and Mr. Steve Waddell of Co-operative Radio 
were present and spoke to this grant request. Ms. Fruman pointed 
out that "Live from City Hall" has been broadcast on Co-operative 
Radio for the past one and a half years and audience response has 
indicated that the broadcast of Council meetings serves a strongly 
felt need in the community. 

Over the past four years that Co-operative Radio has been in 
existence funding has been received from the Federal Government, 
the Provincial Government, various foundations and agencies and 
from station sponsored-events . She went on to say that "Live from 
City Hall" has three main goals: 

(a) To de-mystify the process of civic government by making 
it understandable and available to the general public. 
"Live Prom City Hall" provides Vancouver residents with 
a unique opportunity to learn more about their city and 
its government. 

(b) To stimulate interest and to increase citizen partici- 
pation. Information is a powerful ally in dealing with 
problems, and by listening to "Live From City Hall", 
Vancouver residents will be better equipped to present 
their own concerns to their elected officials. To a 
"Live From City Hall" listener. City Hall will never 

be perceived as a foreboding, complex institution 
beyond the reach of the average citizen, but as an 
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2. Salary Adjustment — Purchasing Agent - Park Board, 
Board of Parks and Public Recreation. . 


The Director of Personnel Services reports as follows: 

"At the request of the Department Head, I have reviewed the 
duties and responsibilities of the above-named position. 

The incumbent performs specialized and responsible work in 
negotiating and arranging for the purchase of a wide variety 
of materials, supplies, equipment and services utilized by 
the Park Board. In addition, he is independently responsible 
for preparing specifications, consolidating purchases, drafting 
contracts and developing purchasing procedures and records, 
subject to a superior's final approval. The work of this 
position has not changed significantly since 1965, when it 
was last reviewed. 

The Purchasing Agent - Park Board is internally related to 
the Buyer classification and up to 1965 there was a two-pay 
grade differential between these classes. In October 1966, 
the Buyer classification received an upward salary adjust- 
ment of one pay grade in order that the prevailing community 
rate be paid for work performed of equal value . A review of 
recent external salary rates for the Buyer category reveals 
that this class is still equitably compensated at Pay Grade 24. 

The internal relationship between the Purchasing Agent - Park 
Board and the Buyer category is now distorted. Also, recent 
external salary data indicates that our rate for the Pur- 
chasing Agent - Park Board is below the community average. 

Therefore, in order to maintain established internal relation- 
ships with the Buyer classification, and to compensate the 
work of this position so it is equitable with prevailing 
community rates, I recommend that the Purchasing Agent - Park 
Board be upgraded one pay grade to Pay Grade 26 ($788-$947) 
effective January 16, 1970. 

The estimated recurring annual cost of this proposal determined 
by the increase in the final step in the pay range of 1970 
rates and including fringe benefits at 23 percent will be $664. 

The Comptroller of Accounts reports that the additional funds 
estimated at $575 for eleven and one-half months in 1970 are 
available within the 1970 Departmental Budget. 

This report has been discussed with the Superintendent of Parks 
and the Business Manager of the Municipal and Regional Employees 
Union, both of whom concur herein." 


SUMMARY 


Incumbent 


Present 
Classification 


Proposed 
Classification 


Effective 
Date 


D.J. Cleary 


Purchasing Agent 
Park Board 
Pay Grade 25 
($753 - $902) 


Purchasing Agent 
Park Board 
Pay Grade 26 
($788 - $947) 


January 16, 
1970 


Your Board RECOMMENDS that the foregoing recommendation of 
the Director of Personnel Services be adopted. 


r- 

********* 
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accessible, and even sometimes friendly, place where 
ordinary people's concerns get a full hearing. 

(c) To provide Vancouver citizens with a means of in- 
dependently evaluating the performance of their 
elected officials. By hearing the whole story on 
"Live From City Hall" more Vancouver residents will be 
able to intelligently cast their votes on election day. 

In reply to a question from the Committee, Ms. Fruman replied 
that although no survey had yet been taken on the actual number of 
people listening to the station, there were currently 2,500 persons 
who had memberships at $2.00 each. These persons also pay a small 
annual fee of $12.00. 

The grant would be used to pay a part-time technician for 5 
hours each week that the broadcast originates at a rate of $8.00 
per hour. The technician is responsible for the transporting of 
essential equipment, set-up and operation during the broadcast. 

After some discussion, the Committee 

RECOMMENDED 

A. THAT the request for a grant in the amount of 
$3,945 from Vancouver Co-operative Radio for its 
broadcast "Live From City Hall" be approved for 
one year. 

B. THAT the source of funding be from "Other Grants" 
appropriation . 


(Aid. Puil wished to be recorded as opposed) . 


2 . Cultural Grant Requests 

The Committee had for consideration a Manager's Report dated 
July 26, 1978 (copy circulated) in which the Director of Social 
Planning reports as follows: 

"In March of 1978, City Council approved $543,595 as the 
1978 Civic Cultural Budget, and allocated $532,752 of 
that amount to various cultural organizations. This 
leaves $10,870 for additional grant requests." 

Listed in the report are five additional grant requests totalling 
$33,755 as follows: 


Also presented at the meeting was a grant request from the 
Vancouver Women's Video and Film Festival of an unspecified amount 
(copy circulated) . 

As the total amount unallocated in the 1978 Civic Cultural 
Grants is $10,870, the Director of Social Planning recommends 
approval as follows: 


Arts Club Theatre 

Metro Communities Council 


National Youth Orchestra 
The Vancouver Playhouse 
Sculptors Society of BC 


$11,090 
$ 1,500 
$ 6,420 
$13,745 
$ 1,000 
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(a) The Arts Club, $4,000 for rental of the Queen 
Elizabeth Playhouse. 

(b) The National Youth Orchestra, $2,540 for rental 
of the Orpheum Theatre. 

(c) The Vancouver Playhouse, $4,330 for rental of 
the Queen Elizabeth Playhouse. 


After discussion, the Committee 
RECOMMENDED 

(A) THAT a grant in the amount of $4,000 to the Arts 
Club for rental of the Queen Elizabeth Playhouse 
be approved. 

(B) THAT a grant in the amount of $2,540 to the 
National Youth Orchestra for the rental of the 
Orpheum Theatre be approved. 

(C) THAT a grant in the amount of $4,330 to the 
Vancouver Playhouse for rental of the Queen 
Elizabeth Playhouse be approved. 

(D) THAT grants to the Metro Communities Council, 
the Sculptors Society of B.C. and the Vancouver 
Women's Video and Film Festival be not approved. 


(Aid. Puil wished to be recorded as opposed to recom- 
mendations (A) and (C) ) 


The meeting adjourned at approximately 4:50 p.m. 


•# * # * 

FOR COUNCIL ACTION SEE H<3^{S)^^£^ 
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STANDING COMMITTEE OF COUNCIL 
ON 

TRANSPORTATION 


August 10, 1978 


A meeting of the Standing Committee on Transportation was 
held on Thursday, August 10, 1978, in the No. 1 Committee Room, 
third floor. City Hall, at approximately 3:35 p.m. 


PRESENT: Alderman W. Kennedy, Chairman 

D. Bellamy 

M. Ford 

ABSENT: Alderman M. Harcourt 

H. Rankin 

COMMITTEE CLERK: J. Thomas 


1. Delegation Regarding Traffic Problem: Thirty-third Avenue 
and Arbutus 


A delegation representing residents in the area adjacent 
to the intersection of 33rd Avenue and Arbutus Street, addressed 
the Committee in support of their petition (circulated) concerning 
traffic problems in the area. 

Mr. E. T. Linnelland Mr. R. Lund described the geographical 
aspects of the intersection whereby the convergance of three 
grades at 33rd and Arbutus challenged motorists to accelerate 
up or down the hills at excessive speeds. Many ran the traffic 
lights rather than slow down. Residents in the area felt a 
hazardous situation existed, and requested protection by the 
adoption of the following measures: 

- clearly discernible signs to traffic moving in both 
directions on these grades, warning of speed limits 
and radar control. 

periodic policing, for a limited period, once or 
twice a month, and the issuance of speeding tickets 
to offending motorists. 

Mr. Linnell suggested police surveillance should be 
conducted weekdays between the hours of 7:30 to 9:00 a.m., and 
3:30 to 6:30 p.m. 

Staff Sergeant K. McLarty, Police Traffic Division, advised 
the accident rate at the intersection was relatively light, 
however, during a two-week survey, sixty speeding tickets had 
been issued, thus indicating the residents' concerns were well 
founded; speeds in excess of 100 km/h were recorded. The ticket- 
writing did not appear to diminish the incidence of speeding 
violations. The Police Department representative advised the 
points system of enforcement did not appear to have the same 
significance for drivers as fines for traffic violations, and 
there was evidence from all over the city, that the points 
system was not working. 

The City Engineer agreed there was an enforcement prolDiem, cue 
because of legal implications, he did not recommend that speed 
limit signs be installed as sugges-ted by the residents. Mr. Curtis 
advised a departmental report would be presented to the Committee 
in the near future. 


85G 


Report to Council 2 
Standing Coramittee on Transportation 
August liOt 19? 8 

Clause 1 Cont'd 


A member of the Committee confirmed he had noted high speeds 
while driving through the area. 

RECOMMENDED 

THAT the Chief Constable be requested to conduct a thirty 
day surveillance of traffic conditions in the vicinity of 
Thirty-third Avenue and Arbutus Street, for report back to 
the Committee. 


2. Request for Pedestrian Actuated Signal: 6th Avenue and 
Nanaimo Streets 


The Committee had for consideration a Manager's Report 
dated July 20, 1978 (circulated) in which the City Engineer 
examined pedestrian crossing conditions at the intersection 
of Nanaimo and 6th Avenue, and the need for a pedestrian 
actuated signal. The study was initiated in response to a 
communication dated July 25, 1978 (circulated) from Mrs. A. 
Sexsmith, 2246 East 6th Avenue, referring to a number of accidents 
on Nanaimo in recent years, and requesting the installation 
of a traffic signal at 6th Avenue. The Committee also noted 
a further communication dated August 6, 1978 from Mrs. Sexsmith 
(circulated) , requesting that if a traffic signal was considered 
unwarranted, then a marked crosswalk be provided. 

Mr. D. Henderson, Traffic Division, reviewed the report and 
outlined the results of a departmental study of the intersection. 
Pedestrian and traffic volumes were measured and disclosed that 
pedestrian volumes were fairly low, and gaps in traffic reasonably 
numerous; however, traffic speed was somewhat higher than normal 
for arterial streets. Accident statistics for the intersections 
on Nanaimo between First Avenue and Broadway for the period 
1973 to 1978 were reviewed and considered to be fairly light. 
Installation of a traffic signal was not indicated under the 
City's pedestrian signal warrant policy. 

During discussion, members of the Committee noted that 
Nanaimo Street was a busy arterial, 62 feet wide at this location. 

RECOMMENDED 

THAT a marked i^edestrian crosswalk be provided on Nanaimo 
Street at 6th Avenue. 


* * » * 

The meeting adjourned at approximately 4:00 p.m. 


FOR COUNCIL ACTION SEE PA6E(S) .B-C^S — 
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STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


REPORT TO COUNCIL 



AUGUST 17, 


1978 


A meeting of the Standing Coiratiittee of Council on Community Services 
was held on Thursday, August 17, 1978, in Committee Room No. 2, Third 
Floor, City Hall, at approximately 1:30 P.M. 


PRESENT ; Alderman Rankin, Chairman 
Alderman Ford 
Alderman Gerard 

ABSENT ; Alderman Bellamy 
Alderman Marzari 


Adoption of Minutes 

The Minutes of the Community Services Committee meetings of Thursday, 
July 27 and August 3, 1978, were adopted. 


Recorded Vote 

Unless otherwise indicated, votes of the Committee on all items 
are unanimous. 


RECOMMENDATION 

1. Liquor Permit Application - 5555 West Boulevard 
Development Permit Application No. 814 72 

The Committee had before it for consideration a Manager's 
report dated August 3, 1978 on the application of a Mr. A. 
Malibert for Development Permit Application No. 81472 for La 
Quiche Restaurant at 5555 West Boulevard. 

In the Manager's report, the Director of Planning reported as 
follows : 

'The above noted Development Permit Application has been 
filed to alter and use a portion of the existing restaurant 
as a holding bar. 

This development is located on West Boulevard, between 
39th Avenue and 40th Avenue. 

The drawings submitted indicate that the proposed holding bar 
will provide an assembly area of approximately 223 sq. ft. 
(10% of the floor area of the restaurant) . The seating 
capacity for the dining area is 80 and the proposed seating 
for the holding bar is 18. 

The Liquor Control and Licensing Act permits up to 25% of 
the total seating available in the dining area (maximum 50) 
as seating for a holding bar. In accordance with the Act, the 
applicant is permitted a maximum of 20 seats. 

This application has received clearance from the Building and 
Health Departments. 


COMMITTEE CLERK: 


H. Dickson 


Continued • . , , 
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'The Police Department have recommended favourable consideration, 

This application is being referred to City Council through the 
Standing Committee on Community Services for consideration of 
the new liquor outlet and to advise Council that the Director 
of Planning is prepared to approve this Development Permit 
Application, subject to Council's approval of the new liquor 
outlet. ' 

Appearing before the Committee on this matter was a representa- 
tive from the Planning Department. 

Following brief discussion, it was 

RECOMMENDED 

THAT the Director of Planning be advised that Council 
has no objection to the issuance of Development Permit 
Application No. 81472 to Mr. A. Malibert to alter and 
use a portion of the existing restaurant at 5555 West 
Boulevard as a holding bar. 

2. Liquor Permit Application - 1550 Main Street 
Development Permit Application No. 81463 

The Committee had before it for consideration a Manager's 
report dated August 3, 1978, on the application of a Mr. Jack 
Swift for Development Permit Application No. 81463 for Kejac's 
Steak Pit at 1550 Main Street. 

In the Manager's report, the Director of Planning reported 
as follows: 

'The above noted Development Permit Application has been filed 
to alter and use approximately 212 sq. ft. of the existing 
restaurant for a holding bar, thereby increasing the area of 
the existing holding bar (264 sq. ft.) to 476 sq. ft. 

This development is located on the east side of Main Street, 
south of Terminal Avenue. 

The drawings submitted indicate that the proposed holding bar 
will provide an assembly area of approximately 476 sq. ft. 
(8% of the floor area of the restaurant) . The seating capacity 
for the dining area is 181 and the proposed seating for the 
holding bar is 45. 

The Liquor Control and Licensing Act permits up to 25% of the 
total seating available in the dining area (maximum 50) as 
seating for a holding bar. In accordance with the Act, the 
applicant is permitted a maximum of 45 seats. 

The Police Department have recommended favourable consideration. 

This application is being referred to City Council through the 
Standing Committee on Community Services for consideration of 
the liquor outlet and to advise Council that the Director of 
Planning is prepared to approve this Development Permit 
Application, subject to Council's approval of the liquor outlet.' 

Appearing before the Committee on this matter was a repre- 
sentative from the Planning Department. 

Continued , > . . 


859 


Rejfl©rt to Council tIV-3) 
StaiM^ltiEcf:-SofAMit%0^ «f Ceymi#il -xm cmmml^y services 
Augu&t li t, 1978 


Clause No. 2 Confeiftyg^, 

Following brief discussion, it was 
RECOMMENDED 

THAT the Director of Planning be advised that Council 
has no objection to the issuance of Development Permit 
Application No. 81463 to Mr. Jack Swift to alter and 
use approximately 212 sq. ft. of the existing restaurant 
at 1550 Main Street as a holding bar. 


3. Liquor Permit Application - 1055 West Georgia Street 
Development Permit Application No. 81334 


The Committee had before it for consideration a Manager's 
report dated August 3, 1978 on the application of Mrs. K. Thomson 
for Development Permit Application No. 81334 to use a portion of 
the lower floor of the Royal Centre as a holding bar in conjunction 
with the existing restaurant/discotheque known as "The Candy Store". 

In the report, the Director of Planning reported as follows: 


'The above noted Development Permit Application has been filed 
to use a portion of the lower floor of the building as a holding 
bar, in conjunction with the existing restaurant/ discotheque. 

This development ("Royal Centre") is situated at the north-west 
corner of Georgia and Burrard Streets. The Candy Store Restaurant/ 
Discotheque is located in the mall, at the Melville Street level. 

The Director of Planning, on March 13, 1978, approved the 
alteration of 5280 sq. ft. portion of the lower level of the 
existing building for restaurant and discotheque, subject to the 
following condition: 

"Prior to the issuance of this Development Permit, this 
matter is first to be referred to the Council Committee 
on new liquor outlets for consideration and necessary action." 

On April 18, 1978, City Council approved the liquor outlet. 

The proposed holding bar will provide an assembly area of approx- 
imately 560 sq. ft. (3.2% of the floor area of the restaurant). 
The proposed seating capacity for the dining area is 184 and the 
proposed seating area for the holding bar is 41. 

The Liquor Control and Licensing Act permits up to 25% of the 
total seating available in the dining area (maximum 50) as seating 
for a holding bar. In accordance with the Act, the applicant is 
permitted a maximum of 46 seats. 

No complaints have been received from the Health Department. The 
Police Department has recommended favourable consideration. 

The Director of Planning is prepared to approve this Development 
Permit Application, but before making a final decision, is 
referring the application to City Council through the Standing 
Committee on Community Services for consideration of the new 
liquor outlet. ' 
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In the report, the City Manager pointed out that The Candy 
Store was cited before the Committee on June 1st, 1978, regard- 
ing non-compliance with the Fire By-law and was given three 
months to upgrade the operation. 

Appearing before the Committee on this matter were a repre- 
sentative from the Planning Department, the Chief Fire Warden 
and the applicant, Mrs. K. Thomson. 

The Chief Fire Warden advised the Committee that The Candy 
Store has overcome all its problems in connection with fire 
regulations and is a well-operated establishment. 

Following brief discussion, it was 
RECOMMENDED 

THAT the Director of Planning be advised that Council 
has no objection to the issuance of Development Permit 
Application No. 81334 to Mrs. K. Thomson to use a 
portion of the lower floor of the Royal Centre at 1055 
West Georgia Street as a holding bar. 


4 . Grant Request - Vancouver T.O.S. Junior Baseball Team 

The Committee had before it for consideration a Manager's 
report dated August 8, 1978 (copy circulated) in which the 
Director of Social Planning reported on the application of the 
Vancouver T.O.S. Junior Baseball Team for a grant to help off- 
set the estimated cost of $3,140.00 of sending this baseball 
team to a play-off series in Santa Cruz, California. 

In the report, the Director of Social Planning recommended 
a grant of $500.00 be made to this baseball team. 

The Deputy Director of Social Planning appeared before the 
Committee on this matter, and in response to questions by the 
Committee, indicated that this particular baseball team does 
have financial problems and that as it is representing the City 
in a legitimate play-off competition, the department is recommend- 
ing a grant. 

The Deputy Director of Social Planning indicated his 
department is shifting its priorities slightly in the area of 
grants and will be holding joint discussions with the Park Board 
to determine the role the City and the Park Board can play in 
amateur sports. 

The Deputy Director pointed out the City does provide 
assistance to the Canadian Wheelchair Sports Association and 
the Dolphin Swim Club. 

During discussion, one member queried the availability of 
funds for amateur sports from government lotteries, and the 
Deputy Director of Social Planning replied that his department 
will be investigating the disposition of lottery funds. 


Continued 
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Clause No. 4 Continued 

Following discussion, it was 
RECOMMENDED 

A. THAT a grant of $500.00 be made to the Vancouver 
T.O.S. Junior Baseball Team to cover the balance 
of costs of sending the team to Santa Cruz, 
California from August 10 - 13, 1978 to represent 
Vancouver and British Columbia at the Thorobred 
Regional Baseball Playoffs. 

B. THAT the Director of Social Planning report to 
the Community Services Committee on the allocation 
of funds generated by lotteries. 


(Alderman Ford opposed to Recommendation "A") 


5 . Liquor Store - Hastings and Main Streets 

The Deputy Director of Social Planning requested that the 
Committee recommend to Council that the Social Planning Depart- 
ment prepare a report on the operation of the liquor store at 
Hastings and Main Streets. 

It was 

RECOMMENDED 

THAT the Director of Social Planning report to Council 
on the operation of the liquor store at Hastings and 
Main Streets. 


6 . Hildon Hotel, 50 West Cordova Street 

City Council, on August 15, 1978, approved the following 
recommendations from the Community Services Committee meeting 
of August 3, 1978: 

A. THAT the City exercise its authority under the Standards 
of Maintenance By-law for the purpose of repairing the 
roof at the Hildon Hotel at 50 West Cordova Street. 

B. THAT the Medical Health Officer provide tenants of the 
Hildon Hotel with 30 days notice to vacate the building 
and close the Hildon Hotel at the expiry of the 30 days. 

C. THAT Ms. Ann Rextrew of Newton Investments Ltd. (Army & 
Navy), owners of the Hildon Hotel, be advised that the 
Community Services Committee is considering recommending 
that Council request the Liquor Control & Licensing Branch 
to cancel the license on the beer parlour at the Hildon 
Hotel and that Ms. Rextrew be requested to appear at the 
next meeting of the Community Services Committee to discuss 
this matter. 


In accordance with Recommendation "C", Ms. Ann Rextrew was 
invited to appear and a representative from the law firm of Braid- 
wood & Company appeared before the Committee on her behalf. 


Ii#port to Council (IV-6) 
^1*§ast 17, 1978 


Clause No. 6 Contiaued 

The Chairman referred to a letter dated August 14, 1978 
from Braidwood & Company stating that a contract has been let 
to repair the entire roof of the Hildon Hotel and that repairs 
are expected to commence on September 8, 1978, weather permitting. 

In response to a question from the Director of Environmental 
Health, the operator of the hotel replied that he would undertake 
the remaining necessary repairs and upgrading now that the owners 
have decided to repair the roof. 

Following discussion, it was 

RECOMMENDED 

THAT Recommendations "A" and "B" from the Community 
Services Committee meeting of August 3, 19 78, which 
were approved by City Council on August 15, 19 78, be 
deferred until the end of September 1978 to provide 
the owners of the building an opportunity to repair 
the entire roof and the Medical Health Officer report 
back to the Community Services Committee on the 
reroofing project before the end of September 1978. 


The meeting adjourned at approximately 1:50 P.M. 


FOR COlih'Cll ACT10^3 SEE PAGE{S) 


1^1 


41d 


BOARD OF ADMINISTRATION 
PERSONNEL MATTERS 
SUPPLEMENTARY REPORT DECEMBER 11, 1970 

RECOMMENDATIONS 

1. 1970 Vacation Carry-over - 
Mr. M.C. Colcleugh, 
Social Service Department. 

The Director of Personnel Services reports as follows: 

"Mr. M.C. Colcleugh, Acting Administrator, has submitted a 
request asking to have the remaining 11^ days of his 1970 
vacation entitlement deferred until 1971. 

Because of the current workload and the unavailability of 
the new Director of the Social Service Department until 
the first of January, 1971, he states that it will not be 
possible for him to take the vacation leave prior to that 
time . 

The Director of Personnel Services in awareness of the 
circumstances, recommends approval." 

Your Board RECOMMENDS that the foregoing recommendation 
of the Director of Personnel Services be adopted. 

2. 1970 Vacation Carry-over - 

Mrs. M. Galloway, Health Department. 

The Director of Personnel Services reports as follows: 

"Mrs. M. Galloway, Public Health Nurse I, has submitted to 
the City Medical Health Officer a request to have five days 
of her 1970 vacation entitlement deferred until 1971. 

Although Mrs. Galloway does not yet qualify for such a 
deferment under Personnel Regulations, there is a special 
reason for permitting the carry over. Mrs. Galloway's 
husband, Mr. Tom Galloway, City Purchasing Agent, has 
recently been appointed President of the National Institute 
of Governmental Purchasing, and Mrs. Galloway, as wife of 
the President, is expected to assist at official functions. 
These functions will be held in Washington, D.C., White 
Sulphur Springs, Virginia, Cincinatti, Ohio, and in 
England. It is Mrs. Galloway's intention to use her 
vacation allowance to attend these functions. 

The City Medical Health Officer and the Director of Personnel 
Services appreciate the particular circumstances involved in 
this request and both recommend that Mrs. Galloway's request 
be approved . " 

Your Board RECOMMENDS that the foregoing recommendation 
of the Director of Personnel Services be adopted. 
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REPORT TO COUNCIL ' 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


AUGUST 17, 1978 


A meeting of the Standing Committee of Council on Planning 
and Development was held in the No. 1 Committee Room, Third Floor, 
City Hall, on Thursday, August 17, 1978 at approximately 1:35 p.m. 

PRESENT : Alderman Gibson, Acting Chairman 

Alderman Kennedy 
Alderman Puil 

ABSENT : Alderman Brown 

Alderman Harcourt 

ALSO PRESENT : Alderman Ford (Items 2 to 4) 


RE COMMENDAT I ONS 

1 . Monthly Status Report on Rezoning Applications 

The Committee considered a memorandum dated August 3, 1978 
from the Zoning Planner, forwarding the monthly status report on 
rezoning applications for the month of July, 1978 (on file in the 
City Clerk's office). 

Mr. R, Scobie, Zoning Division, stated that the file with 
respect to the rezoning application for the south side of East 5th 
Avenue between Rupert and Cassiar Streets had been closed and no 
further action would be taken. Meetings have been held between 
residents and the applicant to rezone property at 57th Avenue and 
Hudson Street. The application may be amended to reduce the number 
of dwelling units. The applicant will also be submitting a rezoning 
application for the property to the north of the subject site. Mr. 
Scobie noted that the proposed text amendment to the West End Dis- 
trict to allow the development of a 3 storey medical building on 
land designated for residential purposes will be reported to Council. 
The Department feels the density is too high. The rezoning appli- 
cations for 5660 and 5670 Yew Street have been referred to public 
hearing. The Director of Planning is awaiting drawings for the 
proposed renovations to the existing residential development. 

Mr. Scobie advised that since the status report had been pre- 
pared the Director of Planning has made an application to establish 
an area development plan for Area lOB, False Creek. The public 
hearing date has been set for Tuesday, September 12th, at 4:30 p.m. 
Mr . G . Horner has also made application to rezone the lands at the 
foot of Angus Drive. The City Manager noted that a status report 
on the Marpole Area Planning Program including this property would 
be before the Committee on September 14th. 



cont '4 
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RECOMMENDED 

THAT the monthly status report of rezoning applications for 
the month of July, 1978 be received. 

2 . Status of Major Development Permit Applications 

Mr. A. Floyd, Development Permit Group, reported verbally on 
the following major development permit applications: 

(a) DPA #81208 - 1045 Haro Street - construct 8 storey residential 
complex with retail on portion of main floor - 94 underground 
parking spaces; 

(b) DPA #81223 (Preliminary) - False Creek, Lot 50, Area 6, Ph. 2 - 
construct 10 storey, 79 unit apartment building to include 

day care centre and teenage lounge - 54 off-street parking 
spaces . 

(c) DPA #81284 - Granville Island - alter and add approximately 
6,500 sq. ft. to existing warehouse and use as a public market; 

(d) DPA #813 39 - False Creek, Area lOA - use approx. 29,000 sq. ft. 
area for temporary parking area for 96 cars - B.C. Central 
Credit Union; 

(e) DPA #81487 (Preliminary) - 1176 West Georgia Street - erect 
16 storey office building, retail and restaurant on ground 
floor - 38 underground parking spaces; 

(f) DPA #81695 (Preliminary) - 2615. Ash Street - construct 4 1/2 
level parking garage - 313 parking spaces - Cancer Control 
Agency; 

(g) DPA #81727 - 1370 Davie Street - erect 3 storey and basement 
apartment building containing 2 7 dwelling units - 56 under- 
ground parking spaces; 

(h) DPA #81776 (Preliminary) - 52 5 West Broadway - construct two 
tower office and retail complex - 307 parking spaces; 

(i) DPA #81779 (Preliminary) - 1100 Melville St. - erect 16 storey 
office building - 72 parking spaces; 

(j) DPA #81791 - 1330 Bute St. - erect 4 storey, 50 unit apart- 
ment building - 57 underground parking spaces . 

The committee requested to see drawings of the preliminary 
development permit application for 525 West Broadway and requested 
further information. Mr. Floyd advised that the existing bank at 
the northwest corner of Broadway and Cambie would be retained. It is 
proposed that to the east of the bank a 7 storey office tower would 
be constructed and at the corner of 8th Avenue and Cambie Street an 
8 storey office building would be constructed. Three hundred and 
seven parking spaces with access from 8th Avenue and from Cambie 
Street would be provided. The Committee expressed concern with 
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the resultant mass of building that would be constructed at this 
fairly prominent intersection leading into the Downtown core. Mr. 
Floyd was requested to bring this application back to the Committee 
after preliminary processing has been completed. 

RECOMMENDED 

THAT the monthly status report of major development permit 
applications be received and that further information with 
respect to the development permit application for 525 West 
Broadway be provided to the Committee in the next status 
report . 


3 . Riley Park N.I. P. - Citizens' N.I. P. Committee request for 
"Bunny Trail" walkway 

The Committee considered a report of the City Manager dated 
August 10, 1978 (copy circulated) in which the Director of Planning 
reports on a letter from the Riley Park Citizens' N.I. P. Planning 
Committee requesting that City Council not sell the property at 
4336 James Street but make it available without charge to the 
Neighbourhood improvement Program for improvement of the existing 
walkway utilizing some N.I. P. funds. Mr. L. Beasley, Area Planner, 
advised that the two City-owned properties at 43 36 James St. and 

4335 Quebec St. have historically been called the "Bunny Trail" 
by residents of Riley Park and have provided a pedestrian con- 
nection between two non-aligned street-ends, Quebec Street and 
James Street allowing a direct north-south movement in place of 
an otherwise roundabout route. A natural walkway has existed 
and local children have used the space as an ad hoc creative play 
area for years . 

The Property Endowment Fund Board decided to market the 
properties and the northerly lot 14, 4335 Quebec St. has now been 
sold. The Planning Department requested that 4336 James St. be 
witiiheld from sale until a decision regarding N.I. P. investment on 
the Bunny Trail could be made. The Property Endowment Fund Board 
decided that staff should consult with the Citizens' Planning 
Committee and advise them that the property will be placed on the 
market but that the Citizens ' Planning Committee will be given 
priority to purchase. 

In the report the Director of Finance and Supervisor of 
Properties advised that if it is Council's decision to retain 

4336 James St. (estimated market value $30,000.00) for public use, 
the City should be re-imbursed in the amount of $30,000.00 from 
N.I. P. funds. In addition, some decision as to the ongoing re- 
sponsibility for maintenance should be determined. It may be 
that the property should be turned over to the Park Board after 

it is acquired by the N.I. P. 

The Director of Planning feels that the lot should be 
withheld from sale and committed for public use subject to commit- 
ment of N.I. P. funds to improve the Trail and subject to provisions 
being achieved to ensure the continuity of the pedestrian linkage 
between the two street-ends. A small portion of the adjacent lot 
will have to be secured either through the Development Permit 
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Application presently pending for a 6 unit townhouse development or 
alternative arrangement with the owner. The owner has indicated 
that a condition of the D.P.A. is acceptable to him. 

The Director of Planning does not support the use of N.I. P. 
funds to "purchase" the lot but recommends that Council confirm 
the status quo i.e., that it is and should continue to be used for 
public purposes. Given this confirmation, then N.I. P. can be 
appropriately applied to improve upon this existing local public 
asset . 

On behalf of the Riley Park Citizens' N.I. P. Planning Committee 
Ms. H. Mirfield, Ms. B. Backman and Ms. C. Wiseman, advised that 
the Citizens' committee would be prepared to recommend to Council 
spending N.I. P. funds to improve the walkway but could not recom- 
mend an N.I.P. expense of over $30,000.00 to purchase the property. 
As the property has been used for a public walkway and play area 
for many years, is City-owned, and can be improved through N.I.P. 
funds the Citizens' Committee requested that the property not be 
sold but turned over for the continued use and enjoyment of the 
citizens of the area. 

The City Manager submitted for the committee's consideration 
the choice between the following recommendations of the Director 
of Planning and those of the Director of Finance and Supervisor 
of Properties . 


(1) THAT remaining Lot A (4336 James St.) of the Bunny 
Trail not be sold and that the public use of the 
property be confirmed without charge to N.I.P. as 
requested by the Riley Park citizens' N.I.P. Planning 
Committee in their letter of May 12, 1978, subject 

to development of the Trail through N.I.P. 

(2) THAT City Council approve in principle the develop- 
ment of the "Bunny Trail" through N.I.P. subject to 
a further report on the following matters by the 
Director of Planning as per the normal N.I.P. imple- 
mentation process: 


Planning 


a) 


possible subdivision options to achieve an 
efficient disposition of the property while 
maintaining the Trail; 


b) 


securing the continuity of the Trail across 
the northwest corner of the adjacent Lot N 1/2 
of Block 4, D.L. 632 W 1/2 

proposed design, cost estimates and arrange- 
ments for maintenance and upkeep. 


c) 
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Finance 

(1) a) That Lot A, Block 3, D.L. 632 W 1/2 be transferred 

from the Property Endowment Fund at the market 
value of $30,000, chargeable to the Riley Park 
N.I, P. fund. 

b) That physical and financial responsibility for 
ongoing maintenance of this lot be the subject 
of a further report from the Director of Planning 
and the Director of Finance. 

(2) That in accordance with the recommendation of the 
Property Endowment Fund Board of July 13, 1978, if the 
P.E.F. is not to be re-imbursed with N.I. P. funds, 
then this property be advertised for sale by public 
tender . 

The Committee, 

RECOMMENDED 

A. THAT the property at 4336 James Street not be sold and 
that public use of the property be confirmed without 
charge to the Riley park Neighbourhood Improvement Pro- 
gram, subject to development of the Trail through N.I. P. 
funds . 

B. THAT the development of the "Bunny Trail" through N.I. P. 
be approved in principle subject to a report on the 
following from the Director of Planning: 

(i) possible subdivision options to achieve an efficient 
disposition of the property while maintaining the 
Trail ; 

(ii) securing the continuity of the Trail across the 

northwest corner of the adjacent Lot N 1/2 of Block 
4, D.L. 632 W 1/2; 

(iii) proposed design, cost estimates and arrangements 
for maintenance and upkeep. 

(Alderman Kennedy wished to be recorded as opposed.) 

The City Manager advised that in the future there should be 
no conflicts as the Director of Planning will be attending the 
Property Endowment Fund Board meetings . The Supervisor of Proper- 
ties advised that discussions will be held between Planning and 
Properties prior to the Board meetings. 

The Chairman requested that the foregoing be recorded in the 
Committee report. 

4 . Strathcona Issues - Follow-Up 

The Committee considered a report of the City Manager dated 
August 11, 1978 (copy circulated) in which the Director of Planning 
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outlines actions which have been taken concerning planning issues 
that had been reported to the Committee on May 18th. 

With respect to rail noise a meeting between representatives 
of the Strathcona Community, the Burlington Northern Railway and 
City staff was held to discuss means of alleviating noise emanating 
from rail operations. Arising from the meeting a letter has been 
received indicating that new operational instructions have been 
issued to B.N.R. crews to minimize disruptive noises from rail 
operations . 

On May 30, 1978 Council resolved that City officials investigate 
with representatives of the Pender Y.W.C.A. the possibility of 
withholding a decision on the sale of the property for 6 months. 
The Executive Director of the Y.W.C.A. by letter dated June 29th 
advised that an agreement for sale has been entered into with the 
Chinese Mennonite Church. The possibility of withholding a deci- 
sion on the sale has been precluded. 

The Director of Planning was instructed to organize a meeting 
among representatives of the Planning, Social Planning and Health 
Departments, the Parks Board and representatives of the Strathcona 
community to discuss plans for recreation and health related 
services for the community. 

A meeting was held on July 12, 1978 with representatives of 
both the Strathcona and Downtown Eastside communities in attendance. 
It was agreed that medical services in the Downtown Eastside/ 
Strathcona area should be the main priority for further work. 
Strathcona representatives felt that their needs could be satis- 
fied by a small satellite clinic, ancillary to any comprehensive 
clinic developed in the Downtown Eastside. 

The general conclusion of this meeting was to establish a 
committee comprised of civic staff and representatives of both 
communities to investigate alternatives of how best to satisfy 
their heeds, with the Planning Department determining appropriate 
Committee representation and co-ordinating an initial meeting. 
The first meeting of the new committee was held August 2, 1978 
at which Committee structure and procedure and Terms of Reference 
were discussed. 

The principal area of debate centered on appropriate citizen 
representation for the Downtown Eastside community. As agreed 
to initially, the Planning Department established membership to 
consist of: 

3 Downtown Eastside residents (1 nominated by the Oppenheimer 

Area Planning Committee and 2 residents nominated by D.E.R.A.) 

1 Downtown Eastside Community worker 

3 Strathcona residents 

1 Strathcona Community worker 

1 Downtown Community Health Clinic representative 

1 City Health Department representative 

1 City Planning Department representative 
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Report to Council 

Standing committee of council 

Atig«&t 17, 1#78 (V^^7) 

clause No. 4 coptinued ; 

The Strathcona community can generally agree to the committee 
membership but D.E.R.A. representatives consider that the Committee 
structure should be amended as follows: 

- D.E.R.A. should nominate 3 residents after elections at a 
public meeting, instead of the 2 residents suggested. 

- The Oppenheimer Area Planning Committee should not nominate 
1 of the 3 Downtown Eastside residents. 

- Only residents and users of the health facilities should be 
members of the Committee with staff as advisors. 

Mr. Jim McQueen, who attended the meeting on behalf of D.E.R.A., 
in his capacity as Secretary of the Downtown Eastside Community 
Resources Advisory Board sent a letter recommending that "ONLY 
local residents" be members of the Committee, and that 6 persons 
come from the Oppenheimer Area, 2 from Strathcona and 2 from the 
Downtown area west of Oppenheimer, reflecting the actual cross 
section of people who will be users of the clinic. Input from 

planning and clinic staff and social workers should be of an 
advisory nature. 

A considerable time was spent at the first meeting discussing 
alternative committee membership arrangements without a consensus 
being reached. 

The Director of Planning therefore considers it important 
that this matter be referred to Council for resolution at the 
outset so that the Committee can start productive work on develop- 
ing proposals for health care in Downtown Eastside and Strathcona. 

The Director of Planning recommends that the composition of 
the Committee as outlined at the first meeting should be maintained 
for several reasons: 

- Viewpoints of health professionals and community workers 
should not be excluded and are essential to develop workable 
proposals . 

- The Oppenheimer Citizens Planning Committee, as the City's 
official representative citizens committee for the Downtown 
Eastside, has a legitimate claim to nominate 1 out of the 

3 Downtown Eastside residents. 

- Equal resident representation from both Downtown Eastside 
and Strathcona communities is a reasonable solution in view 
of the populations of the two areas. 

Terms of Reference 

The Committee has agreed to the following terms of reference: 

(1) The Committee is to develop a proposal for health care 
services and a delivery system to serve the Strathcona 
and Downtown Eastside communities. 

(2) The Committee will attempt to represent opinions of 
residents and workers in Strathcona and the Downtown 
Eastside and to communicate the work of the Committee 
to both communities and to City Council. 
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Clause NO* 4 contiftttg<a « 

Ms. R. Shearer, Social Planning Department, advised that the 
Department agreed with the composition of the Committee recommended 
by the Director of Planning. 

Ms. L. Davies, Downtown Eastside Residents Association, noted 
that any Committee now endorsed by Council should be made up of 
people who use the clinic and who live in the area. Both Ms. 
Davies and Mr. D. Lane, chairman of the Downtown Eastside Commu- 
nity Resources Advisory Board reiterated Mr. McQueen's position 
that City staff, etc., should be members of the Committee but 
should have no vote . 

In answer to a statement that Health Department representation 
was not enough and that there should be hospital programming repre- 
sentation, the City Manager stated that the Committee membership 
would liaise with hospital programming - 

After discussion, the Committee 

RECOMMENDED 

A. THAT terms of reference for the Strathcona/Downtown 
Eastside Health Facilities Advisory Committee as set 
out in the report of the City Manager dated August 11, 
1978 be approved. 

B. THAT the composition of the Committee be as follows: 

3 Downtown Eastside residents (1 nominates by the 
Oppenheimer Area Planning Committee and 2 residents 
nominated by D.E.R.A.) 

1 Downtown Eastside community worker 

3 Strathcona residents 

1 Strathcona Community worker 

1 Downtown Community Health Clinic representative 
1 City Health Department representative 
1 City Planning Department representative 

C. THAT if after two months the Committee continues to be 
unable to function, then the matter of delivery of health 
services be decided at a joint meeting of Planning and 
Development and Community Services Committees which will 
deal with staff reports and public input. 


The meeting adjourned at approximately 2:40 p.m. 


* * * * 


FOR COUNCIL ACTION SEE PiGKS^. 



671 


REPORT TO COUNCIL 
STANDING COMMITTEE OF COUNCIL 
ON 

TRANSPORTATION 


I 


August 17, 1978 


A meeting of the Standing Committee of Council on Transportation 
was held on Thursday, August 17, 1978, in the No. 1 Committee Room, 
third floor. City Hall, at approximately 3:30 p.m. 


PRESENT; 


Alderman W. Kennedy, Chairman 
M. Ford 
H. Rankin 


ABSENT; 


Alderman D. Bellamy 
M. Harcourt 


COMMITTEE CLERK: 


J . Thomas 


The minutes of the meeting of July 27, 1978, were adopted. 


1 . Joyce Transit Loop - Status Report 

In a Manager's Information Report dated July 27, 1978, 
considered by the Committee, the City Engineer reported as follows: 

"At the Transportation Committee of May 4, 1978, the following 
resolution was passed: 

'THAT the Collingwood Seniors Centre be advised that 
members of the Transportation Committee and B.C. Hydro 
Transit representatives would be willing to meet them 
at the Seniors Centre to discuss their concerns relating 
to the Joyce Bus Loop. ' 

The Transportation Committee attached some urgency in finally 
resolving this matter. As a result, it was felt appropriate 
to report on the status of further citizen discussions. 

The Engineering Department contacted Mr. Frank Rich of the 
Collingwood Centre for Elder Citizens to arrange a meeting. 
He indicated that all meetings of the group have been cancelled 
till mid-September. He stated that he would inform us if 
they were still interested in meeting with City and Hydro 
representatives at that time. 

A second item relating to Joyce Loop was a petition* 
circulated by the City Clerk on June 28, 1978. Mr. John 
Morris, the first signator of the petition, was contacted 
by phone and asked if he wished to make any representation 
on the issue as spokesman for the petitioners. He declined 
to do so, but indicated that Mr. Nathan Davidowicz, the 
organizer of the petition, would likely be willing to speak. 
Mr. Davidowicz, who has addressed the Committee on this 
issue on prior occasions, was not contacted. 

It is planned that the Collingwood Centre be contacted again 
in September to determine if suitable arrangements can be 
made for a meeting on Joyce Loop." 


*(on file in City Clerk's Office) 


Report to Council 
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RECOMMENDED 

THAT the Manager's Report dated July 27, 1978, be received 
for information. 


2. Modifications to Intersection of Oak Street and Devonshire 
Crescent - Shaughnessy Hospital Access 

The Committee had for consideration, a Manager's Report 
dated August 3, 1978 (circulated) wherein the City Engineer 
referred to the redevelopment of Shaughnessy Hospital and described 
the results of a study to find suitable treatment of the Devonshire 
Crescent Street end which would prevent traffic infiltration 
through residential streets in the area. 

The City Engineer examined alternatives for dealing with this 
problem, and discussed four options involving treatment of 
Devonshire Crescent as follows: 

Option A - No restrictions - local residents would benefit 
from improved access to Oak Street, but hospital 
traffic would have free use of Devonshire. 

Option B - Allow turns only - this would be the best solution 
in theory, as local residents could use the signal, 
but hospital traffic would be restricted by signing 
and channelization from using Devonshire. In 
practice, however, this could prove difficult to 
enforce, resulting in some hospital traffic on 
Devonshire, plus possible through traffic from 
Oak to Granville. 

Option C - Right turns only - this would restrict local access 
to right turns only, but would also physically 
prevent hospital traffic from using Devonshire. 

Option D - Cul-de-sac - this would completely restrict access 
to Devonshire at Oak by either hospital or local 
traffic . 

The Assistant City Engineer, Traffic Division, reviewed the 
report and referred to meetings with a committee of concerned 
citizens who expressed a preference for Option D - cul-de-sac 
treatment. However, in view of Fire and Police concerns that this 
option would restrict access for emergency vehicles, it had been 
necessary to weigh the need for access to property against the need 
for protection from through traffic. Therefore, the City Engineer 
recommended Option C. If it was found this option did not work, 
other measures could be considered. 

Parking was identified as a major concern of the residents 
who were afraid hospital activities would result in increased 
parking on residential streets in the area. Mr. Rudberg advised 
the hospital expansion was still a year away, but provision was 
being made for sufficient parking on site. It was a matter of 
regulation in a proper manner and this aspect had not yet been 
reported on. 

RECOMMENDED 

A. THAT Devonshire Crescent be restricted to right turns 
only at Oak Street as per Option C, contained in the 
Manager's Report dated July 27, 1978, as part of the 
left-turn bay project. 



Cont ' d , 
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3 . 1970 Vacation Carry-over - 
Mr. G. L. Eraser, 

Social Service Department. 

The Director of Personnel Services reports as follows: 

"A letter has been received from the Acting Administrator 
requesting that Mr. G.L. Eraser's balance of 5 days 
remaining of his 1970 vacation entitlement be carried over 
to 1971. Due to the work load requirements, it would be 
very difficult to schedule these days in the remainder of 
this year. I RECOMMEND that the request of the Acting 
Social Service Administrator be approved." 

Your Board RECOMMENDS that the foregoing recommendation 
of the Director of Personnel Services be adopted. 

4. 1970 Vacation Carry-over - 

Mrs. Mary I. Beveridge, Archives. 

The Director of Personnel Services reports as follows: 

"A letter has been received from the Archives Department 
requesting that Mrs. Beveridge 's leave entitlement of 
15 days for 1970 be carried over to 1971. 

This is occasioned by the fact that following the death of 
Major Matthews, Mrs. Beveridge is engaged in cataloguing 
and sorting out the varied documents and artifacts so as to 
determine proper ownership and it would not be convenient 
for her to take vacation at this time. I RECOMMEND that 
Mrs. Beveridge 's request be approved." 

Your Board RECOMMENDS that the foregoing recommendation 
of the Director of Personnel Services be adopted. 


******** 
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B. THAT the traffic and parking situation at and around the 
Shaughnessy Hospital complex continue to be monitored 
following expansion to determine the need for possible 
further measures on local streets for report back to 
Transportation Coiranittee." 


3 . Bus Schedule Changes 

In a Manager's Report dated August 10, 1978 (circulated), the 
City Engineer reported on minor schedule adjustments to the SeaBus- 
Burrard public transit service to be introduced on August 18, 1978. 

The Committee also considered a transit analysis of the 
SeaBus - Burrard route (circulated) , which contained a breakdown 
of economic considerations, i.e. ridership, costs, revenue from 
fare box, deficit, etc. 

Mr. D. Walker, B.C. Hydro Transit Division, discussed the 
route changes with the Committee. Responding to questions concerning 
the transporting of wheelchairs and bicycles on the SeaBus, Mr. 
Walker advised the Minister and Deputy Minister were currently 
examining this issue, and it was anticipated an official statement 
would be made within two or three weeks. 

RECOMMENDED 

THAT the Manager's Report dated August 10, 1978, be received 
for information. 


4. Central Cambie Ratepayers Association: Objection to City 

Work - West 33rd Avenue between Oak Street and Granville Street 

Mr. D. B. McGougan, President of the Central Cambie Ratepayers 
Association, addressed the Committee in support of his brief dated 
August 17, 1978 (circulated) objecting to a City curbing project 
on West 33rd Avenue between Oak Street and Granville Street. Mr. 
McGougan referred to residents' opposition to any attempt to widen 
33rd Avenue at this location and requested an immediate halt to 
the work currently in progress. 

The City Manager advised the City project involved minor 
curb repairs only. 

Mr. McGougan pointed out veh i::le access curbing was being 
installed and residents did not feel this could be considered minor 
repair work. 

Following discussion, it was 

RECOMMENDED 

THAT the City Engineer be requested to report to Council 
on the street work being carried out on West 33rd Avenue 
between Oak Street and Granville Street; 

FURTHER, THAT the Transportation Committee goes on record 
as not being in favour of more than normal maintenance work 
being carried out at this location at the present time. 

* .« -» « * 

The meeting adjourned at approximately 4:10 p.m. 


FOR COUNCIL ACTION SEE PAGE(S).S$5 
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August 24, 1978 


A meeting of members of the Standing Com,mittee on Transportation was held on 
August 24, 1978 In the No. I Committee Room, third floor. City Hall, at 
approximately 11:00 a.m. 


PRESENT: 


Alderman W. Kennedy, Chairman 

A I dermen D. Be I! amy 

M. Ford 

H. Rankin 


ABSENT: 

ALSO PRESENT; 


Alderman M. Harcourt 
Alderman D. Marzarl 


COAMAITTEE CLERK; 


J. Thomas 


LRT STUDY 

Reference was made to a Shirtsleeve Session held immediately prior to the 
meeting and attended by members of the Standing Committee on Transportation, 
GVRD members of Council and members of the Vancouver City Planning Commission. 

The Shirtsleeve Session considered a report reference by the Assistant City Engineer, 
Traffic Division, covering the LRT study to date and included discussion on: 


a) 
b) 
c) 
d) 


current state of transportation In the City 

future Impacts of continued traffic growth 

Its relationship to the LRT study, and 

future options for Coivmittee and Council discussion 

on transportat Ion 


It was pointed out that a bus Improvement program represents a poor Investment 
In meeting the transportation needs of the residents of Vancouver, it was 
stated that LRT provides the greatest benefits In meeting current and future 
needs . 


The Impact of the LRT study on service areas and on agreements with the new 
Urban Transit Authority was also covered and discussed extensively. The matter 
of per passenger costs in Vancouver City as opposed to the rest of the Region 
was described and considered. 

Standing Committee members this day considered the selection of routes for Phase 
of the LRT study and dealt with a request of the GVRD study group to narrow 
the first priority corridor between downtown Vancouver and New Westminster for 
purposes of more detailed study and engineering design, leading to the securing 
of right-of-way. Engineering Department staff explained that within that 
general corridor several specific routes had been studied at considerable length 
and general costs for each of these had been determined. The GVRD study 
recommends that Phase 2 concentrate on a minimal cost version of the corridor 
which had been found in previous studies to be the "Bureau of Transit" routing. 
Accordingly, the City Engineer recommended that this routing be chosen as the 
one for more detailed study including the Central Park line and Great Northern 
Cut portions and the remainder of the route In the vicinity of John Hendry Park 
and the underground In the downtown area. 


Cont'd 


Rf^port to CouncI I 2 
Members of tho 

Standing Conmuttoe em Tf'9nsj«3^'t"flilr P^x( 
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Although the nvRD has not specifically requested approval of the alignment 
between Vancouver and Richmond, this general alignment has long been con- 
sidered to be the V&L I Railway right-of-way. The GVRD had not asked for 
this approval because the decision by the Transportation Committee to 
Include the Richmond line was only made on August 23, 1978. Since the 
Richmond corridor has now been added to Phase 2 of the study, the City 
Engineer requested the Committee to approve that corridor as well in the 
alignment of the V&L I Railway so that detailed study could proceed without 
de I ay . 


Both corridors are shown in the attached diagram. 
Tuerefore, the Members of the Committee 


RECOMMEND 


A. That the Central Park, GN Cut, CNR Flats, and 
Bureau of Transit version of the downtown route 
as shown in the attached diagram, be approved 
for detailed study and design In Phase 2 for the 
Vancouver-New Westminster route. 

B. That the V&L I route shown on the attached diagram 
be approved for detailed study and design in 
Phase 2 for the Vancouver-Richmond route. 


The meeting adjourned at approximately 11:30 a.m. 


FOR COUNCIL ACTION SEE PAGE(S) BCf^.. 


CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 


A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, September 12, 1978, in the Council 
Chamber, commencing at 2:00 p.m. 

PRESENT ; Mayor Volrich 

Aldermen Bellamy, Brown, Ford, Gerard, 
Gibson, Har court, Kennedy, 
Marzari, Puil and Rankin 

CLERK TO THE COUNCIL ; R. Henry 


PRAYER 

The proceedings in the Council Chamber were opened with 
prayer, offered by the Civic Chaplain, the Reverend Paul 
Boscliman of Mennonite Mountain View Church. 


'IN CAMERA' MEETING 

The Clerk reported there were matters to be considered 
'In Camera' later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Gerard, 
SECONDED by Aid. Bellamy, 

THAT the Minutes of the Regular Council meeting of 
August 29, 1978, with the exception of the 'In Camera' portion, 
be adopted. 

- CARRIED UNANIMOUSLY 


COmiTTEE OF THE WHOLE 

MOVED by Aid. Gibson, 
SECONDED by Aid. Ford, 

THAT this Council resolve itself into Committee of the 
Whole, Mayor Volrich in the Chair. 

- CARRIED UNANIMOUSLY 


COMMUNICATIONS OR PETITIONS 

1. Proposed Remand Centre 
275 East Cordova Street 

Council noted a letter dated September 8, 1973, from the 
Downtown Eastside Residents' Association requesting an 
opportunity to address Council on the proposed Remand Centre, 
when the relevant report is before Council later this day. 

MOVED by Aid. Rankin, 

THAT the delegation request be approved and representations 
be heard when the Manager's report on the Remand Centre is before 
Council later this day. 

- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIONS (cont'd) 

2. Site for the Relocation of 
Fireball No. 2, Marpole 

In a letter dated September 8, 1978, Mr. D.W. Shaw requested 
an opportunity to address Council when the report of the Standing 
Committee on Planning and Development on the site for the 
relocation of Firehall No. 22 is before it. 

MOVED by Aid. Brown, 

THAT the delegation request be approved. 

- CARRIED UNANIMOUSLY 

/ 

CITY MANAGER'S REPORTS 

A. MANAGER'S GENERAL REPORT 
SEPTEMBER 8, 1978 


Works & Utility Matters 
(September 8, 1978) 

Closure of Portion of Lane South of 
Franklin Street between Kaslo and 
Renfrew Streets (Clause 1) 


MOVED by Aid. Rankin, 

THAT this Clause be received for information and referred 
to the Public Hearing on September 14, 1978. 

- CARRIED UNAl^IMOUSLY 


Social Service & Health Matters 
(September 8, 1978) 

Security for Health Units 
(Clause 1) 


It was agreed to defer consideration of this clause to later 
this day to permit the Medical Health Officer the opportunity of 
answering questions from Council. 

For Council action see page 7. 


Building & Planning Matters 
(September 8, 1978) 

The Council considered this report which contains five clauses 
identified as follows: 

Kiwassa N.I. P. - Street Lighting 
Grandview-Woodland N.I. P.: Community 
Services Directory 

Cedar Cottage N.I. P. Appropriations: Trout 
Lake Community Centre Purchase of Equipment 
Kensington N.I. P. - Gifay's Park 
Strata Title Application - Conversion 
5853-5855 Tisdall Street 

Clauses 1, 2, 3, 4 and 5 

MOVED by Aid. Marzari, 

THAT the recommendations of the City Manager contained in 
Clauses 1, 2, 3, 4 and 5 be approved. 


Cl. 

1: 

CI. 

2: 

Cl. 

3: 

Cl. 

4: 

Cl. 

5: 


- CARRIED UNANIMOUSLY 


Regular Council, September 12, 1978 


3 


CITY J4ANAGER'S lUilPQRTS (cont'd) 

Licenses & Claims Matters 
(September 12, 1978) 

Hours of Operation of Corner 
Stores (Clause 1) 


When considering this clause. Council noted a letter dated 
September 7, 1978, from Clark, Wilson and Company on behalf of 
their client, Mr. M. Gaska, expressing dissatisfaction with the 
recommendations of the City Manager contained in this clause. 

MOVED by Aid. Puil, 

TIIAT the recommendation of the City Manager contained in 
this Clause be approved; 

FURTHER THAT the letter dated September 7, 1978, from Clark, 
Wilson and Company be received. 

- CARRIED UNANIMOUSLY 


Finance Matters 
(September 8, 1978) 

The Council considered this report which contains six 
clauses identified as follows: 

Disposal of Found Property 
Records By-law 

Agreements for Development Permit No. 79258 
Purchase of Surplus City Furniture & Equipment 
Economic Development Manager's Membership on 
Board of Directors of Industrial Developers 
Association of Canada 

Establishment of Four Additional Positions for 
JiOng Term Care Program, Health Department 


CI. 

1: 

CI. 

2: 

CI. 

3: 

CI. 

4: 

CI. 

5: 

CI. 

6: 


Clauses 1, 2, 3, 4, 5, and 6 

MOVED by Aid. Gibson, 

THAT the recommendations of the City Manager contained in 
Clauses 1, 2, 3, 5 and 6 be approved and Clause 4 be received 
for information. 

- CARRIED UNANIMOUSLY 


Property Matters 
(September 8, 1978) 

The Council considered this report which contains five clauses 
identified as follows: 

Cl. 1: 635 Burrard Street, Park Site - Exchange of Lands 
Between the City and the Provincial Government 

Cl. 2: Minaki Lodge (Loomis Holdings Ltd.) - 
1138 Nelson Street 

Cl. 3: Lease of 1484 West Broadway 

Cl. 4: Relocation of False Creek Development Group 
Site Office 

Cl. 5: Sale of Properties - W/S Boundary between 46th and 
47th Avenues, N/E Corner 47th Avenue and Arlington 
and 3600 Block East Georgia 


cont'd. 
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Property Matters 

(September 8, 1978) (cont'd) 

6 35 Burrard Street, Park Site - Exchange 
of Lands between City and Provincial 
Government (Clause 1) 


MOVED by Aid. Kennedy, 

THAT the recommendations of the City Manager contained in 
this Clause be approved. 

- LOST 

(Aldermen Brown, Ford, Gibson, Harcourt, Marzari 
and Rankin opposed) 

MOVED by Aid. Brown, 
THAT 

(a) Council demolish the building on the Bowell McLean site 
at Melville and Burrard and commence park development to 
the extent of grading and planting grass; 

(b) Council pass the relevant local improvement by-law in 1978 

(c) Council sell the said local improvement by-law to the 
City's Sinking Fund. 

- CARRIED 

(Aldermen Kennedy, Puil and the Mayor opposed) 

MOVED by Aid. Brown, 

THAT the City immediately undertake negotiations with the 
Provincial Government and the affected property owners for 
acquisition of the Provincial Government site at 635 Burrard 
Street. 

- CARRIED UNANIMOUSLY 

Minaki Lodge (Loomis Holdings Ltd.) 
1138 Nelson Street (Clause 2) 


MOVED by Aid. Marzari, | 

THAT consideration of this clause be deferred to permit 
representatives of the West End Resource Office of the Department 
of Human Resources an opportunity to address Council on this 
matter. 

- CARRIED UNANIMOUSLY 

Lease of 1484 West Broadway 
(Clause 3) 


MOVED by Aid. Harcourt, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 

Relocation of False Creek Development 
Group Site Office (Clause 4) 

MOVED by Aid. Harcourt, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED 

(Alderman Kennedy opposed) 

Sale of Properties - W/S Boundary between 46th and 
47th Avenues, N/E Corner 47th Avenue and Arlington 
and 3600 Block East Georgia (Clause 5) 

MOVED by Aid. Puil, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 
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CITY MANAGER'S REPORTS (cont'd) 

B. West End Street Paving 

When considering this Manager's report dated August 14, 1978, 
Council noted requests from residents of the West End to address 
Council at an evening meeting on the proposed improvements to 
Bute Street. 


MOVED by Aid. Puil 

THAT the recommendations of the City Manager, with the 
exception of removal of trees on Bute Street for tne time being, 
be approved; 

FURTHER THAT the matter of the Bute Street improvements 
be deferred to an evening meeting and that representations be 
heard from the affected West End residents. 

- CARRIED UNANIMOUSLY 


C. D.P.A. - Proposed Remand Centre 
275 East Cordova Street 


As agreed to earlier this day, Mr. B. Eriksen, President of 
the Downtown Eastside Residents' Association, addressed Council 
and read from a brief which was circulated. 

In his brief, Mr. Eriksen requested Council not to approve 
the Remand Centre project until a satisfactory design and 
solution to the community amenity requirements at the Carnegie 
Library are found co-operatively by the City and the Province. 
He further requested that Council immediately ask the Provincial 
Government to keep its word and responsibility in assisting with 
the renovation of the Carnegie building, by providing the 
promised $400,000. 

MOVED by Aid. Puil, 

THAT Council approve the recommendation of the Director of 
Planning not to approve the development permit application for 
the Remand Centre at 275 East Cordova Street at this time and 
instead, seek a meeting with representatives of the Attorney- 
General's Department and with the Honourable Sam Bawlf, Minister 
of Recreation and Conservation. 

- CARRIED UNANIMOUSLY 


D. Development of City-Owned Land 
at N/E Comer Dunsmuir and 
Richards Streets 


The Deputy City Engineer addressed Council on the Manager's 
report dated September 5, 1978, giving reasons why the Engineering 
Department does not favour the incorporation of the lane into this 
urban park development as well as concerns about the proposed use 
of the Richards Street sidewalk for an extension of this park 
concept. 

The Director of Planning also addressed Council and spoke 
in favour of the proposed park concept. 


During consideration of this report. Council recessed at 
approximately 4:15 p.m. to reconvene following the Special 
Council (Public Hearing) at approximately 4:55 p.m. 


Regular Council, September 12, 19 78 


6 


CITY MANAGER'S REPORTS (cont'd) 

Development of City-Owned Land 
at N/E Corner Dunsmuir and 
Richards Streets (cont'd) 


MOVED by Aid. Brown, 

THAT the following recommendations contained in the City 
Manager's report dated September 5, 1978, be approved: 

" (a) City Coiincil APPROVE the agreement arrangements between 
the City and B.C. Hydro Authority and authorize the 
formal signing of the agreement when completed to the 
satisfaction of your officials. 

(b) City Council APPROVE the relocation of the parking 
component of the proposal to a multi-level garage 
development on Block 34 and direct the City Architect 
to put forward names of candidates for Council appoint- 
ment to design the garage structure, the details on 
funding for the garage development to be reported to 
City Council after the design has been completed. 

(e) The proposed extension of the sub-station beneath the 
lane east of Richards Street and also beneath Richards 
Street be APPROVED subject to a satisfactory lease being 
negotiated with B.C. Hydro and the provision by B.C. 
Hydro to relocate existing utilities and making provision 
for future utilities to the satisfaction of the City 
Engineer. " 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Puil, 

THAT the following recommendations contained in the City 
Manager's report dated September 5, 1978, be REFERRED to the City 
Manager for further consideration and report back on proposed 
costs of this development: 

"(c) City Council RECEIVE the Urban Park concept and that a 
detailed report be submitted to Council early in 1979 
providing a detailed cost analysis, funding opportunities, 
staging possibilities, etc., 

(The Director of Finance does not support this 
recommendation and would prefer that Council 
consider the proposed design and its associated 
costs with a view to setting a lower cost limit 
on the design.) 

(d) City Council APPROVE the appointment of Bruno Freschi 
as architect for the City's urban park project and 
also authorize the City Architect to employ the 
services of a quantity surveyor. Further, that interim 
maximum funding of $78,000 for architects' fees and 
$5,000 for quantity surveyors' fees - a total of 
$83,000 - be authorized from the uncommitted balance 
of the Downtown Improvement Reserve." 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Puil, 

THAT the proposed closure of the lane to the east of the urban 
park site on Block 35 be not approved; 

FURTHER THAT the proposed use of the Richards Street 
sidewalk for an extension of this urban park concept be also 
not approved. 

- LOST (tie vote) * 

(Aldermen Brown, Ford, Gibson, Marzari and Rankin opposed) 

cent ' d. . . . 
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CITY MANAGER'S REPORTS (cont'd) 

Development of City-Owned Land 
at N/E Corner Dunsmuir and 
Richards Streets (cont'd) 

MOVED by Aid. Brown, 

THAT 

(i) the question of whether the lane on the east side of 
the property should be incorporated in part into any 
urban open space development OR be recognized as an 
important transportation and utility corridor and 
not closed 

and 

(ii) the question of whether the Richards Street sidewalk 
should be incorporated into the development to the 
satisfaction of both the Director of Planning and the 
City Engineer OR whether the street width of Richards 
Street should be maintained at 4 8 feet and no raised 
planters constructed above the sidewalk with the final 
design details to be to the satisfaction of the City 
Engineer - be deferred. 

- LOST (tie vote) * 

■> (Aldermen Bellamy, Gerard, Kennedy, Puil and the 
Mayor opposed) 

* (Alderman Harcourt was not 
present for these votes.) 

The Mayor then requested the City Manager to refer the 
question of the lane on the east side of the property and the 
incorporation of the Richards Street sidewalk into the development 
back to Council in two weeks for further consideration. 


Social Service & Health Matters 
(September 8, 1978) (cont'd) 

Security for Health 
Departments (Clause 1) 

Earlier in the proceedings. Council had deferred consideration 
of this clause to permit the Medical Health Officer an opportunity 
of answering questions. In response to questions on the need for 
security in Health Units for evening pre-natal classes, the Medical 
Health Officer stated it is difficult to guard the doors during 
pre-natal classes and because of this, some unfortunate incidents 
have occurred. 

MOVED by Aid. Gerard, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 


E. Grandview-Woodlanu N.I. P. - 

Laura Secord School Creative Playground 

MOVED by Aid. Kennedy, 

THAT the recommendation of the City Manager contained in 
his report dated August 31, 197 8, be approved. 

- CARRIED UNANIMOUSLY 


F. Redevelopment Project II - Renegotiated Sale 
Price - N/S 800 Block East Hastings Street 

MOVED by Aid. Kennedy, 

THAT the recommendation of the City Manager contained in 
his report dated September 8, 1978, be approved. 


- CARRIED UNANIMOUSLY 


421 


BOARD OF ADMINISTRATION 

PROPERTY MATTERS 
DECEMBER 11. 1970 

PART I 
SUNDRIES 

RECOMMENDATIONS 

1. Sale of City-Owned Land 

Request to Postpone Option to Purchase 
Odd Fellows Low Rental Housing Society 

The Supervisor of Property and Insurance reports as follows: 

"Lot 26, Blks. 3 and ij., D.L. i|9 situated on the north 
side Kingsway, between Aberdeen and Lincoln Streets 
was sold to the Odd Fellows Low Rental Housing Society 
for $35j250.00 as per Council's Resolution of August 
12, 1969. The sale was subject to a 2 year option to 
repurchase at the net sales price in the event that the 
purchaser did not proceed with construction. The option 
also states that the purchaser shall give the City a 
21 year option to repurchase at the net sale price, 
exercisable in the event the property is utilized for 
any other purpose. 

The Odd Fellows Low Rental Housing Society have advised 
that they are unable to finalize mortgaging with Central 
Mortgage and Housing because of the options registered 
against the property, and for this reason they have 
asked that the 21 year option be postponed so that the 
mortgage can be finalized. 

The first part of the option requiring commencement of 
construction has been fulfilled, however the 21 year 
part of the option is still in force. 

The City Law Department have advised that inasmuch as 
Central Mortgage and Housing are issuing a mortgage 
for this development, and that they have written into 
their mortgage agreement the necessary protective 
clauses regarding the type and use of construction 
that the sale of the land for Senior Citizens purposes 
is adequately protected. 

It is, therefore, 

RECOMMENDED that the 21 year option to repurchase at 
the net sales price exercisable by the City in the 
event that the property is utilized for any other 
purpose than Senior Citizens Housing be postponed as 
a first charge against the property in favour of the 
Central Mortgage and Housing Corporation mortgage for 
development of a Senior Citizen facility." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 


8 


Regular Council, September 12, 19 78 8 

CITY MANAGER'S REPORTS (cont'd) 

G. Hardship Applications 

MOVED by Aid. Ford, 

THAT the recommendation of the City Manager contained in 
his report dated August 30, 1978, be approved. 

- CARRIED UNANIMOUSLY 


STANDING COMMITTEE REPORTS 

I. Report of Standing Committee 
on Planning and Development, 
August 31, 1978 


R.R.A.P. Status Report 
(Clause 1) 


MOVED by Aid. Gibson, 

THAT the recommendations of the Committee contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 


II. Report of Standing Committee 
on Planning and Development 
(August 31, 1978) 

The Council considered this report which contains four clauses, 
identified as follows: 

CI. 1: Point Grey Road Waterfront Plan 

CI. 2: Amendment to Zoning & Development By-law 

Commercial and Industrial Schedules 
Cl. 3: Amendments to the Subdivision By-law 
CI. 4: Floor Space Ratio and Floor Areas of 

Apartment Buildings (Lofts) 

Clauses 1, 2, 3 and 4 

MOVED by Aid. Gibson, 

TJIAT the recommendations of the Committee contained in 
Clauses 1, 2, 3 and 4 be approved. 

- CARRIED UNANIMOUSLY 


III. Report of Standing Committee 
on Community Services 
(August 31, 1978) 


The Council considered this report which contains eight clauses, 
identified as follows: 

Liquor Permit Application - 52 Powell Street 
Development Permit Application No. 81468 
Liquor Permit Application - 841 Denman Street 
Development Permit Application No. 81493 
Senator Hotel, 1212 Granville Street 
Condition of Property - Moss and Fairmont Streets 
Entertainment in Cabarets 
Hotel Vancouver re Fire By-law 
Community Services Grant Requests 
Condition of Family and Juvenile Courts, 
2625 Yale Street 


Cl. 

1: 

Cl. 

2: 

Cl. 

3: 

Cl. 

4: 

Cl. 

5: 

Cl. 

6: 

Cl. 

7: 

Cl. 

8: 


cont ' d. 
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STANDING COMMITTEE REPORTS (cont'd) 

Report of Standing Committee 
on Community Services, 
August 31, 1978 (cont'd) 

Clauses 1, 2, 3, 4, 6 and 8 

MOVED by Aid. Rankin, 

THAT the recommendations of the Committee contained in 
Clauses 1, 2, 3, 4, 6 and 8 be approved. 

- CARRIED UNANIMOUSLY 

Entertainment in Cabarets 
(Clause 5) 

MOVED by Aid. Rankin, 

THAT the recommendations of the Committee contained in 
this Clause be approved after deleting the words 'licensed 
premises' in recommendation A and substituting the word 'cabarets'. 

- CARRIED UNANIMOUSLY 

Community Services Grant 
Requests (Clause 7) 

MOVED by Aid. Rankin, 

THAT recommendation A of the Committee contained in this 
Clause be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 

MOVED by Aid. Rankin, 

THAT recommendation B of the Committee contained in this 
Clause be approved. 

- CARRIED 

(Alderman Rankin opposed) 


IV. Report of Standing Committee 
on Finance and Administration 
(August 31, 1978) 

The Council considered this report which contains three clauses, 
identified as follows: 

Cl. 1: B.C. Cancer Foundation - Grant Request 

Cl. 2: Follow-up of Finance Committee Review of Department 

of Permits & Licenses - Development Division 
Cl. 3: Additional Payroll Clerk in Finance Department 

B.C. Cancer Foundation - 
Grant Request (Clause 1) 

MOVED by Aid. Brown, 

THAT the recommendation of the Committee contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 

Follow-up of Finance Committee Review 
of Department of Permits & Licenses - 
Development Division (Clause 2) 

MOVED by Aid. Brown, 

THAT consideration of this clause be deferred to the next 
meeting of Council and that the Acting Director of Permits and 
Licenses be present when it is discussed. 

- CARRIED UNANIMOUSLY 


cont ' d. 
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STANDING COMMITTEE REPORTS (cont'd) 

Report of Standing Committee 
on Finance & Administration, 
August 31, 1978 (cont'd) 

Additional Payroll Clerk in 
Finance Department (Clause 3) 

MOVED by Aid. Brown, 

THAT the recommendations of the Committee contained in 
this Clause be approved. 

- CARRIED 

(Alderman Kennedy opposed) 


SPECIAL COMMITTEE REPORTS 

V. Report of Council Committee 
on the Arts , 

September 6, 1978 


Festival Guidelines 
(Clause 1) 


MOVED by Aid. Brown, 

THAT the following matters submitted for consideration 
by the Committee on the Arts be referred to the City Manager 
for further consideration and report: 

" (A) (i) If Council wish to maintain past policy of paying 
for the street closure and clean-up costs for the 
Remembrance Day Parade, the Sea Festival Parade, 
the PNE Parade and the Grey Cup Parade (when 
appropriate), then $18,400 should be included in 
the 1978 Engineering Department budget (1977 cost 
of $16,759 + 10% cost increase). 

- OR - 

(ii) If Council do not wish to maintain past policy, it 
is necessary to pass a motion rescinding previous 
resolutions which designated the Remembrance Day Parade, 
Sea Festival Parade, PNE Parade and Grey Cup Parade 
as civic funded events. 

The Director of Finance advises that if (A) (i) is 
approved, the monies will have to be appropriated 
from 1978 Contingency Reserve." 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Brown, 

THAT recommendations (B) and (C) of the Committee contained 
in this Clause be approved after deleting from recommendation 
(B) the words 'or to their designated officer'. 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Harcourt, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Bellamy, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


11 


Regular Council, September 12, 1978 11 

BY-LAWS 

1. BY-LAW TO PROVIDE FOR THE 
RETENTION AND DESTRUCTION 
OF RECORDS 


MOVED by Aid. Ford, 
SECONDED by Aid. Rankin, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Ford, 
SECONDED by Aid. Rankin, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


2. BY-LAW TO AMEND BY-LAW NO. 3614, 
BEING THE LOCAL IMPROVEMENT 
PROCEDURE BY-LAW (Metrication) 

MOVED by Aid. Gibson, 
SECONDED by Aid. Bellamy, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Gibson, 
SECONDED by Aid. Bellamy, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


3. BY-LAW TO PROVIDE FOR THE IMPOSITION 
OF INTEREST ON DELINQUENT REAL 
PROPERTY TAXES FOR THE YEAR 1979 

MOVED by Aid. Gerard, 
SECONDED by Aid. Marzari, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Gerard, 
SECONDED by Aid. Marzari, 

THAT the By-law be given second and third readings 
Mayor and City Clerk be authorized to sign and seal the 


and the 
By-law. 


- CARRIED UNANIMOUSLY 
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BY-LAWS (cont'd) 

4. BY-LAW TO PROVIDE FOR THE IMPOSITION 
OF INTEREST ON UNPAID BUSINESS TAX 
FOR THE YEAR 1979 


MOVED by Aid. Gerard, 
SECONDED by Aid. Marzari, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Gerard, 
SECONDED by Aid. Marzari, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


MOTIONS 

A. Allocation of Land for Lane Purposes 
(South 2' of Lot C, Block 210, D.L. 
526, Plan 1058) 


MOVED by Aid. Rankin, 
SECONDED by Aid. Ford, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for lane purposes, the following described lands: 

South 2 feet of Lot 'C, Block 210, District Lot 
526, Plan 1058 

deposited in the Land Registry Office, in the City of Vancouver, 
Province of British Columbia; 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said land for lane purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same is hereby accepted and allocated for 
lane purposes and declared to form and constitute portion of a 
lane. 

- CARRIED UNANIMOUSLY 


1. The Emily Carr Collection 

MOVED by Aid. Rankin, 
SECONDED by Aid. 

THAT WHEREAS the Emily Carr collection of paintings is in 
need of extensive repairs; 

AND WHEREAS there are insufficient funds available in the 
Art Gallery to look after this matter; 

THEREFORE BE IT RESOLVED THAT City Council hold discussions 
with the Art Gallery to discuss the extent of funds necessary 
for this task. 

(Not Put) 

The Mayor stated he would request the Art Gallery to provide 
an information memo on this matter to the next meeting of Council. 
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MOTIONS (cont'd) 

2 . Proposed New Stadium - P.N.E. 

MOVED by Aid. Rankin, 
SECONDED by Aid. 

THAT WHEREAS the Directors of the P.N.E. have gone to 
considerable expense and propaganda effort to draw up plans 
for a $165,000,000 sixty-five thousand seat new stadium which 
they propose to situate on the P.N.E. grounds; 

AND WHEREAS the P.N.E. grounds are the site for a 35,000 
seat stadium, a 17,000 seat ice rink, a 5,000 seat agridome, 
a 20,000 seat racetrack; 

AND WHEREAS the P.N.E. itself has many other building and 
recreational complexes, including the midway, making the entire 
area the most concentrated entertainment spot in North America; 

AND WHEREAS this concentration already results in massive 
traffic problems and the ruination of the peace and quiet of 
the surrounding residential area; 

AND WHEREAS City Council has the final say whether or not 
the new stadium can be situated on the P.N.E. grounds, assuming 
that the senior governments will find th6 money for such an 
undertaking; 

THEREFORE BE IT RESOLVED THAT this Council direct the City 
Planning and Social Planning staff to prepare a comprehensive 
report regarding all the environmental and other aspects associated 
with the building of a new stadium with special emphasis on the 
question of traffic dispersal - bearing in mind that the Cassiar- 
Hastings intersection is already one of the worst, if not the 
worst, in all Vancouver; 

AND FURTHER BE IT RESOLVED THAT the Staff have a comparative 
look at other sites 

(a) in Vancouver (in particular on the north 

side of False Creek) , and 

(b) in the Lower Mainland 

and apply the same environmental and other criteria to these 
alternatives as well. 

(Deferred) 

Council noted requests from the Hastings-Sunrise Action 
Council and the Ad Hoc Citizens' P.N.E. Conmiittee to address 
Council on this matter at a future meeting. 

The Mayor advised that he anticipates a staff report on 
the proposed new P.N.E. staditun to the Council meeting on 
October 3, 1978. It was agreed to defer the above motion to the 
October 3rd meeting and tc hear delegations on it at that time. 


ENQUIRIES AND OTHER MATTERS 

Alderman Ford - referred to a letter dated 

V.C.P.C. Concerns re September 8, 1978, from the 

Airport and Port Growth Chairman of the Vancouver City 

Planning Commission expressing 
concern re policies of the Federal 
Government regarding growth of 
Vancouver's International Airport. 

The letter also made reference to 
the Federal Government' a haiidlafpg 
of development of the Port of 
Vancouver. 


cont ' d . 
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ENQUIRIES AND OTHER MATTERS (cont'd) 
V.C.P.C. Concerns re 

Airport and Port Growth The Planning Commission requested 

(cont'd) Council to express its concerns 

to the Federal Government on these 
matters by asking for policy 
definitions on various points set 
out in its letter. 

Alderman Ford requested the Mayor 
and the City's Industrial 
Development Officer consult with 
other affected municipalities in 
the region on these matters. 
Further, that the discussion 
include the Federal cutback in 
ship building subsidies. 

The Mayor so agreed. 


The Council recessed at approximately 5:20 p.m. to reconvene 
at 7:30 p.m. 


The Council reconvened at 7:30 p.m., with Mayor Volrich in 
the Chair and the following members present: 

PRESENT: Mayor Volrich 

Aldermen Bellamy, Brown, Ford, Gerard, 

Gibson, Harcourt, Kennedy, Marzari, 
Puil and Rankin 

CLERK TO THE COUNCIL: R. Henry 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Harcourt 
SECONDED by Aid. Gibson 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Volrich in the Chair. 

- CARRIED UNANIMOUSLY 

DELEGATIONS 

Introduction of the Ward System 

On July 25, 1978, Council deferred consideration of the 
following motion by Alderman Bellamy to hear delegations: 


"THAT WHEREAS it has been five years since the citizens 
of Vancouver have had an opportunity to express their 
views on Electoral Reform; 

AND WHEREAS it has been claimed that the wording of 
that plebiscite was not clear, and since the principal 
concern is whether or not Vancouver Aldermen should 
be elected by wards; 

THEREFORE BE IT RESOLVED THAT a plebiscite be put to 
the voters of the City of Vancouver in November 1978, 
as follows: 

'Are you in favour of introducing some form 
of the ward system for the election of Aldermen?'" 


Cont'd 
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DELEGATIONS (cont'd) 


The following addressed Council and spoke in opposition to 
the above motion and recommended that the plebiscite wording be 
as follows: 

"Are you in favour of electing Aldermen to 
City Council: 

a) By Areas 

b) At Large ." 

Mr. Mike Chrunik, I.B.E.W. (brief filed) 
Ms. Sydney M. Weaver 
Mr. David Lane 
Mr. Joseph Arnaud 

Mr. Darg Bell-Irving, AREA (brief filed) 
Ms. S. Olson, Killarney Champlain Citizens 
Mr. Peter Greenwell 

Mr. Bruce Eriksen, President, D.E.R.A. 
Ms. Jean Swanson 

Mr. Bruce Yorke, Committee of Progressive Electors 
I'lr. Francis Draper 

- Ms. Connie Fogal 

The following addressed Council and spoke in favour of a 
full ward system: 

Mr. David Stone 

The Reverend Griffin, Community Worker, First United Church 

- Ms. Susan Hoeppner, Vancouver Status of Women 
Mr. James D. McQueen 

Ms. Carole Walker 
Mr. Paul Murphy 
Mr. Chris Eve 
Ms. Selina Hartwell 
Mr. Monty Jaffe 

Mr. Allen Doolan, Grandview Tenants' Association (brief filed) 
Dr. P. Whiteside, C. O.P.E. (brief filed) 
Representative of Cedar Cottage C. O.P.E. Committee 

Mr. Patrick Graham , V.I. A., spoke in favour of a plebiscite on 
the ward system for election of Aldermen in designated areas and in 
favour of increasing the number of Aldermen from ten to thirteen. 

Mr. Harold Daykin , President, Cedar Cottage/Kensington Area 
Council, filed a brief suggesting the following plebiscite wording: 


II 


How do you favour electing our Aldermen: 


1. 


By Neighbourhoods 


2. 


3. 


At Large 


Half by Neighbourhoods and 
Half At Large 


Mark 

one choice 
only 


II 


cont ' d. 
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DELEGATIONS (cont'd) 

Mr . Ron Fenwick , T.E.A.M., filed a brief and addressed Council 
in support of a partial ward system; enlarging the size of Council; 
extending Council's term of office to three years and the position 
of candidates' names on the ballot to be determined by lot. 

Mr. H. Earle supported T.E.A.M.'s position in this matter. 

Mrs. H. Boyce spoke against the introduction of a ward system 

MOVED by Aid. Bellamy 
SECONDED by Aid. Gibson 

THAT a plebiscite be put to the voters of the City of 
Vancouver in November, 1978, as follows: 

"Are you in favour of introducing some form of the 
ward system for the election of Aldermen?" 

- LOST 

(Aldermen Gerard, Harcourt, Kennedy, Marzari, Puil, 
Rankin and the Mayor opposed.) 

MOVED by Aid. Rankin 

THAT a plebiscite be put to the voters of the City of 
Vancouver in November, 1978, as follows: 

"Are you in favour of electing Aldermen to 
City Council: 

a) By Areas 

b) At Large ." 

- Carried 

MOVED by Aid. Brown, in amendment 

THAT the following be added as question (c) : 

"c) Half By Wards & 

Half At Large ." 


- LOST 

(Aldermen Gerard, Harcourt, Kennedy, Marzari, Puil, 
Rankin, and the Mayor opposed.) 

The motion to amend having lost, the motion by 
Alderman Rankin was put and CARRIED, with Aldermen Ford, Gerard, 
Kennedy, Puil and Mayor Volrich opposed. 

RISE FROM COMMITTEE OF THE WHOLE 

MOVED by Aid. Gibson 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Gibson 
SECONDED by Aid. Harcourt 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


The Council adjourned at 10:50 p.m. 


The foregoing are Minutes of the Regular Council Meeting 
of September 12, 1978, adopted on S^^tember 26, 1978. 



Board of Administration, December 11, 1970 . . . (PROPERTIES) .... 2 


2. Lease Renewal: 

II4.3S Granville Street 

The Supervisor of Property and Insurance reports as follows: 

"Lot P, Block 122, D.L. and improvements, situated at 

114.35 Granville Street were purchased for the Granville 
Bridge and approaches in 1951 and have been leased 
since that time to various companies. 

The property is presently under lease to Granville 
Carpet Cleaning Co. Ltd. for a five-year period, October 
15, 1965 to October li^., 1970 at a rental of $152.00 
per month plus an amount equal to taxes, with option 
to renew for a further five years. The last five-year 
period to be subject to one year's notice of cancellation 
if property required for highway purposes. 

Granville Carpet have exercised their option to renew 
for a further five-year period and have accepted the 
recommendations of the Supervisor of Property and 
Insurance to a rental increase from $152.00 per month 
plus taxes to $198.00 per month plus taxes. 

RECOMMENDED that the subject lease be renewed for a 
further five-year period subject to a rental of $198.00 
per month plus taxes, all other terms and conditions as 
contained in the original lease dated on the 11th day 
of January I966 to remain." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 


3. 


Knight Street Widening 
i;9th to 57th Avenues 


The Supervisor of Property and Insurance reports as follows: 

"Further to Board of Administration Works & Utility 
Matters, August 1970 and Resolution of Council of 

August 18, 1970 approving estimates for the acquisition 
of lands and preliminary development work in connection 
with the above project, I have to report that the 
owners of the following properties have agreed to convey 
the required widening strips at the established rate 
of $1.00 per sq. ft. on terms as indicated: 


a) Lot 51, Blks. 29 - 31. D.L. 200 

7178 Knight Street 

1) Loss of land (W 7 ' ) 

2) The City engineer to replace concrete 
retainer wall and grade steps at new 
property line and replace any damaged lawn. 

b) Lot 7, Block 7, Wig 738 
6952 Knight Street 

1) Loss of land (W 7 ' ) 

2) Loss of fence and cedar hedge 

3) City Engineer to replace any damaged lawn. 


$231.00 


$231. 00 

175.00 
$1+06.00 


continued . . . / 3 
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Manager's Report, September 8, 1978 (WORKS: A-1 - 1) 

WORKS AND UTILITIES MATTERS 

INFORMATION 

1. Closure of Portion of the Lane south of Franklin Street 
between Kaslo Street and Renfrew Street 

The City Engineer reports as follows: 
" BACKGROUND 

On May 30, 1978, Council dealt with a report of the Standing Committee on Planning 
and Development dated May 18, 1978, concerning a re-zoning application for the 
south side of Franklin Street between Kaslo Street and Renfrew Street and 192 feet 
along Hastings Street. This proposal called for the closure of the east-west lane 
in the block and construction of an hotel and residential complex. Council in- 
structed the Director of Planning to refer this application to Public Hearing. 

The Engineering Department is opposed to the proposed lane closure and has had 
several meetings with the architect to resolve this matter. We have proposed that 
the lane be diverted northerly at the eastern end of the block thereby permitting 
construction of the hotel. At the most recent meeting with the architect, he has 
proposed that the development be adjusted to accommodate the relocation of the 
eastern end of the lane. 

PURPOSE 


This report sets out the Engineering Department's concerns on the lane closure and 
recommends against the original proposed closure. Should Council decide to approve 
the re-zoning application, an alternative proposal of diverting a portion of the 
lane is recommended which will meet the City's present and future servicing require- 
ments and will permit the proposed hotel/residential complex. 

DISCUSSION 

The original application referred to Public Hearing by Council called for complete 
closure of the lane in this block with retention of an easement to provide secondary 
access to the remaining parcels. The Engineering Department cannot recommend total 
lane closure since more than one parcel is to remain in the block. In addition to 
the Shell property, the Wolfe property remains and consists of 4 individual lots. 
The City should retain full control over the means of access to, and servicing of 
these remaining parcels which could be developed separately in the future. 

The importance of secondary access to these parcels is increased because of the role 
of Hastings Street, onto which they front. Hastings Street is a major arterial and 
transit corridor with extensive curb restrictions on parking and loading. It is, 
therefore, imperitive that control over this secondary means of access remain with 
the City. We are, therefore, not prepared to recommend complete closure of this 
lane in this block. 

An alternate arrangement which provides an improvement to the lane system as well 
as creating sites for the proposed hotel and residential development can be recom- 
mended by the Engineering Department. This alternative Involves relocating the 
easterly end of the lane, northerly to align with the existing north/south lane in 
the block to the north. The easterly end of the existing lane could then be closed 
and consolidated with the applicants abutting lands. This closure would be subject 
to a Quit Claim being obtained from the owners of Lot 'C', Block 50, T.H.S.L., Plan 
12876 (the Shell site) and provided also an easement is granted for access in per- 
petuity to Lot 'C' over that portion of the closed lane which abuts Lot 'C'. 

Because the east/west lane continuity is broken by the PNE at Renfrew Street, the 
diversion proposed above achieves the desirable lane continuity with the north/ 
south lane west of Renfrew Street. This continuity is desirable for basic servicing 
such as utilities, garbage collection, etc. Furthermore, the proposed lane re- 
location represents a traffic improvement over the existing east/west lane. Traffic 
presently using this lane exits onto Renfrew Street half a block north of Hastings 
Street and tends to aggravate the congestion at this major intersection. 


Cont'd. 
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One of the concerns with any major development at this location is the additional 
traffic impact on the residents, particularly on Franklin Street. Because of this, 
the Engineering Department has advised the architect that vehicular access to the 
hotel and parking facilities must be limited to Hastings and Renfrew Streets. The 
relocated lane would, therefore, only provide for "normal" lane traffic, service 
vehicles, etc., but no hotel or parking traffic would have access to the lane. To 
accommodate underground parking for the hotel, the architect has indicated that a 
sub-surface crossing of the lane may be necessary. 

RECOMMENDATION 

The City Engineer recoitimends : 

A. That the total lane, north of Hastings Street between Kaslo and 
Renfrew Streets not be closed as part of this re-zoning application. 

B. If re-zoning is approved, that all that portion of lane shown hatched 
on the attached sketch be closed, stopped up and conveyed to the abutt- 
ing owner on the north side of the said portion of lane subject to the 
following conditions: 

a. A new lane outlet to Franklin Street as shown on the attached 
sketch be dedicated. 

b. The owner of Lot 'C, Block 50, T.H.S.L., Plan 12876 to first 
Quit Claim his interest in the portion of lane to be closed. 

c. An access easement is granted to said Lot 'C; over that portion 
of closed lane which abuts Lot 'C' to the satisfaction of the 
Director of Legal Services. 

d. The portion of lane so closed to be subdivided with the abutting 
lands in a manner satisfactory to the Approving Officer. 

e. The southerly portion of Lots 5 to 8 as shown on the attached 
sketch, to be dedicated for road. 

f. Should the area of the closed lane exceed the area of lane and 
road dedicated the applicant to pay the value of the excess area 
as determined by the Supervisor of Properties. 

g. Upon registration of the subdivision plan dedicating the new 
lane the Director of Legal Services be authorized to enter into 
an encroachment agreement permitting the construction of sub- 
surface access to the parking structure on the west side of the 
newly dedicated lane, if required by the applicant. The annual 
rental to be determined by the Supervisor of Properties." 

The City Manager submits the foregoing report of the City Engineer to Council for 
INFORMATION at this time for referral to the Public Hearing on September 14, 1978. 


FOR COUNCIL ACTION SEE PAGE(S) 
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SOCIAL SERVICE AND HEALTH MATTERS 

RECOMMENDATION 

1. Security for Health Units 


The Medical Health Officer reports as follows: 

"At its meeting of May 15, 1978 City Council approved 
the 1978 Memorandum of Agreement dated May 8, 1978 between 
the City of Vancouver and the Registered Nurses' Association 
of B.C. Section 15 of this Agreement reads as follows: 

"If a nurse who is conducting pre-natal classes in the 
evening feels that her personal safety is in jeopardy 
without having a commissionaire or security guard in 
attendance when she closes up after her class, she 
should request the Director of Nursing Services to 
have a suitable attendant assigned." 

Requests have been received from several Units for security 
guards during Pre-Natal Classes: 

East Unit 2 nights per week 

South Unit 3 nights per week 

West Unit 4 nights per week 

West-Main 3 nights per week 

Burrard-Robson 2 nights per week. 

At the Burrard -Robson location, security is presently being 
provided by the Provincial Ministry of Human Resources. 
However, the Ministry is under no obligation to provide this 
service and may choose to discontinue it at any time- 
Costs for security for the other Units are $23.57 per session 
i.e. $4,808.00 for the last four months of 1978 and $14,708 
annually . 

Aside from being a requirement under the 1978 contract, the 
security guards will help to prevent a number of unfortunate 
situations which have occurred at the Units during evening 
classes in the last few years. 

The Comptroller of Budgets & Research advises that, if 
approved, the source of funding would be Contingency Reserve. 

The Medical Health Officer recommends: 

A. That $4,808.00 be approved to hire security 
guards for evening pre-natal classes at the 
East, South, West and West-Main Health Units; 

B- That an additional sum up to $801.00 be approved 

should the Ministry of Human Resources discontinue 
the security service at Burrard-Robson Unit." 


The City Manager RECOMMENDS that the recommendations of the 
Medical Health Officer be approved, and notes that this 
program is being discussed with the Province as part of 
our submission on cost sharing. The organization and 
funding for delivery of this program is being reviewed 
extensively and will be reported in 1979. 


FOR COUNCIL ACTIOri SEE PAGE(S) „Z 
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BUILDING AND PLANNING MATTERS 

RECOMMENDATION 

1. Kiwassa N.I. P. - Street Lighting 

The Director of Planning and the City Engineer report as follows: 

"On April 4, 1978, City Council approved the Kiwassa Neighbourhood 
Improvement Plan. One N.I. P. project listed in this plan was the 
provision of improved street lighting for the Kiwassa N.I. P. area. 

As was explained in the Kiwassa Plan, this area is one of the few 
in the City which has 175 Watt mercury vapour street lights. Most 
areas with mercury vapour have 250 Watt fixtures. Also there is an 
average of three lights per block, compared to four or more in other 
areas. The overall result is that this area appears to be quite 
dark at night, and many residents have expressed fears about walking 
on the streets at night because of this. 

It is proposed, therefore, that the existing lamp standards be 
replaced with the types currently in place in Strathcona. These 
have the higher wattage bulb and the fixture itself is closer to the 
street so that there is more light at street level. 

The City Engineer estimates the cost of this project to be $12,000. 
As this is classified as a Municipal Services project, it is subject 
to the Federal 25%, Provincial 12.5%, City 62.5% cost sharing formula. 
This formula necessitates a higher City share than that provided 
under the originally approved amounts vhich were provided on an 
assessment cost sharing formula of Federal 50%, Provincial 25%, 
City 25%. However, there is enough City funds in the Municipal 
Services category of the Kiwassa NIP budget to pay the additional 
amount required. 

The Kiwassa NIP Committee, CMHC and the Province have concurred with 
the expenditure of Kiwassa NIP funds for this project. 

The Director of Planning and City Engineer therefore recommend that 
City Council approve the expenditure of up to $12,000 from the 
Municipal Services category of the Kiwassa NIP budget to be used 
for the replacement of existing lamp standards within the Kiwassa NIP 
area with 250 Watt post top luminaire similar to the type now in 
place in the Strathcona area. 

This amount will be cost shared as follows : 

Federal (25%) $3,000 
Provincial (12.5%) $1,500 
City (62.5%) $7,500." 

The City Manager RECOMMENDS that the recommendation of the Director 
of /Planning and City Engineer be approved. 


2 . Grandview-Woodland N.I. P.: Community Services Directory 
The Director of Planning reports as follows: 

"On July 12, 1977 Council approved the Grandview-Woodland N.I. P. Concept 
Plan which included an allocation of $90,500.00 for improvements to social 
services in the area. The Concept Plan identified the publication and 
distribution of an up-to-date directory of community services in the N.I. P. 
area as a high priority in this category of N.I. P. expenditures. 

An appropriation of $9,666.00 was approved by Council for this project on 
September 13, 1977. Due to a shortage of staff time the Britannia Community 
Services Centre reports that it was unable to complete the directory until 
May of 1978. The interim period involved considerable updating of informa- 
tion contained in the Directory. Upon completion of the Directory a review 
of the original cost estimates revealed that an additional sum would be 
necessary in order to cover the cost of binding. The Grandview-Woodland 
N.I. P. Committee support the allocation of an additional $1 ,374.15 for this 

purpose. „ ^ . , 

Cont'd. 
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The B.C. Department of Municipal Affairs and Housing and C.M.H.C. concur 
with the appropriation of the extra funds. 

The Director of Planning recxOTtends^ that Council approve the appropriation 
of $1,374.15 from the Grandview-Woodland Social/Recreational N.I. P. Account 
#898-9404, (to be added to Account #866-6205), for the completion of the 
Community Services Directory, to be shared as follows: 

C.M.H.C. - $687.07 

Province of B.C. - $343.54 
City of Vancouver - $343.54" 

The City Manager RECOMMENDS that the recommendation of the 
Director of Planning be approved. 

3. Cedar Cottage N.I. P. Appropriations: Trout Lake Community 
Centre Purchase of Equipment 

The Director of Planning reports as follows: 

"A major priority of the Cedar Cottage Neighbourhood Improvement 
Program is to upgrade the recreational facilities in the community. 
To achieve this goal, the Cedar Cottage N.I. P. Committee has 
recommended the allocation of N.I. P. funds to upgrade a project at 
the Trout Lake Community Centre. This project can be siimmarized as 
follows : 


Trout Lake Community Centre Purchase of Equipment 

The Trout Lake Community Centre provides a wide range of recreational 
services to the Cedar Cottage Neighbourhood. The equipment 
request submitted by the Community Centre will afford greater 
opportunities for residents to utilize the services and facilities. 
It is noted that the requests relate mainly to safety equipment, 
equipment for seniors' activities, additions to the health club 
services and two structural modifications to the lacrosse and 
hockey storage area and the nursery school. An explanatory letter 
and list of equipment cost estimates is attached as Appendix I. 

The Director of Planning advises that the Cedar Cottage N.I. P. 
program is nearly completed and this report represents one of 
the final allocations. It is further noted that N.I. P. funds 
do not presently exist in accounts with the proper funding formula 
i.e. 50% Federal, 25% Provincial and 25% City, to undertake 
work of this nature, however, sufficient surplus funds are 
available in other N.I. P. accounts (894/9024, 830/2601 and 831 
division) . 


C.M.H.C. and the Provincial Government have been contacted 
regarding this project and concur with the dispersal of funds as 
recommended . 


The Director of Planning recommends: 


THAT approval be given to the transfer within the Cedar Cottage 
Neighbourhood Improvement Program of $6,161.00 for the provision 
of recreational equipment for the Trout Lake Community Centre from 
the surplus in accounts #894/9024 - $2,100.00, #830/2601 - $1,358.00, 
and 831/division - $2,703.00. Costs would be shared as follows: 

Equipment Purchase - Trout Lake Community Centre 

C.M.H.C. (50%) $3,080.50 

Province (25%) $1,540,25 

City (25%) $1,540.25 

TOTAL $6,161.00 

========= Cont'd. 
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The Director of Planning notes that the above total includes a 
contingency amount of approximately §250.00 to cover any anticipated 
overruns related to this allocation." 

The City Manager RECOMMENDS that the recommendation of the Director 
of Planning be approved. 

4 . Kensington N.I. P. - Gray's Park 

The Director of Planning reports as follows : 
" BACKGROUND 

City Council approved the Kensington N.I. P. Concept Plan on April 4, 1978. 
An amount of $267,990 was budgeted for needed improvements to Gray's Park. 
It was intended that the funds would be used for a Community House, new 
wading pool, tennis courts, second bowling green, creative playground and 
passive recreation area. Up to this time. City Council has approved a total 
allocation of $136,490 to the Vancouver South Lawn Bowling Club for the 
construction of a new Community House on the park. The purpose of this 
report is to recommend that a further $106,665 be allocated for further 
improvements to the park. 

PARK DESIGN PROCESS 

A public design session was held on April 16, 1978, when local residents 
met with Park Board and Planning staff and members of the Kensington 
Citizens' N.I. P. Planning Committee. Ideas suggested at this and previous 
meetings were developed into a plan by the Park Board designer in 
continuing consultation with the N.I. P. Planning Committee. On August 23, 
1978, the Kensington Citizens' N.I. P. Planning Committee accepted the 
proposed park design and agreed to recommend to City Council that the 
required amount of money be allocated for improvements to the park. It 
should be noted that the Planning Committee accepted all aspects of park 
improvement except the provision of the second green. Planning staff. 
Planning Committee members and Park Board staff will be investigating 
alternatives with respect to the provision of a second bowling green and 
may report back to Council at a later date. 

PARK DESIGN AND COST 

The major components of the park design and associated cost are as follows: 
(indicated on Appendix "A") 

- park development 

- two tennis courts 

- park benches and lighting 

- a creative play area $ 96,800 

- parking lot 8,195 

- washrooms and storage 11 ,750 

$116.745 

This amount is in addition to the $136,490 already allocated for the 
construction of the new Community House. The Vancouver South Lawn Bowling 
Club had received a Canada Works Grant of $49,224 toward the labour com- 
ponent of constructing the new Community House, but were only able to use 
$24,839. By agreement with Canada Works staff, the remaining funds viere 
made available to the Park Board for work on the rest of the park. Park 
Board staff have advised that $10,080 of the available Canada Works money 
could be used on remaining park improvements. 

The required amount of N.I. P. money is, therefore, as follows: 

- park improvements $116,745 

- less Canada Works funds 10,080 

$106.665 

C.M.H.C. and the Province of British Columbia have been advised of and 
concur with the allocation of Kensington N.I. P. funds as proposed. 

Cent • d . 
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The Director of Planning recoinmends that City Council approve the 
appropriation of up to $106,665 from the Kensington N.I. P. Social/ 
Recreational account 891/8704 for improvements to Grab's Park as 
described above, with costs to be shared as follows: 


The City Manager RECOMMENDS that the recommendation of the Director 
of Planning be approved. 

5 . Strata Title Application - Conversion 5853-5855 Tisdall Street 
The Director of Planning reports as follows: 

"An application has been received from Mrs. Loreley Antell, owner of 
5853-5855 Tisdall Street, Lot 'A' of 17, Block "D" of Block 1008, 
D.L. 526, Plan 10698, a semi-detached two-family dwelling erected in 
1963, to convert the building to Strata Title Ownership. Mrs. 
Antell lives in one dwelling unit and the other dwelling unit is 
rented to Mr. and Mrs. F. R. Lowe who wish to purchase their suite. 
The zoning is RT-1, Two-Family Dwelling District. 

See Appendix 'A' for site plan. 
Applicant has submitted the following information: 

1 . Strata Plans; 

2. Statement of ownership and written support of all tenants 
to the proposed strata conversion; 

3. Building Inspection Report from Charles Bowman, architect, 
indicating building is in excellent condition; (See Appendix 'B') 

Further to the condition of the building the Acting Director of Permits and 
Licenses reports as follows: 

"These premises have been inspected and the reports indicate that the 
building substantially complies with the Electrical, Building, Plumbing, 
and Gas By-laws and we would recommend granting of the strata conversion." 

Further to the occupancy of the building the Director of Social Planning reports 
as follows: 

"Since all tenants endorse the owners application, the Social Planning 
Department has no objections to this application for conversion to 
strata title ownership." 

The Director of Planning with the concurrence of the Acting Director of Permits 
and Licenses and the Director of Social Planning recommends that: 

This Application be approved, thereby permitting the conversion of the 
residential premises at 5853 and 5855 Tisdall Street to Strata Title 
Ownership and the Approving Officer is hereby authorised to sign the 
submitted strata plans." 

The City Manager RECOMMENDS that the recommendation of the Director of Planning 
be approved. 


C.M.H.C. 50% 
Province of B.C. 25% 
City of Vancouver 25% 


$ 53,332.50 
26,666.25 
26.666.25 


$106,665.00 


II 
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LICENSES & CLAIMS MATTERS 


RECOMMENDATION: 


1. Hours of Operation of Corner Stores 

The Director of Legal Services reports as follows: 

"The question of corner store hours recently came to the fore 
when Council dealt with Mac's Milk Store on Denman Street. At 
the conclusion of the debate a motion was passed instructing me 
to report back on appropriate amendments which would allow Council 
some discretion to regulate individual corner store hours. 

In passing this motion regard was had to that section of the 
Charter which allows Council by by-law to classify shops and 
specify different closing hours for different classes. 

I have now had an opportunity to examine this in depth and, I have 
also had the opportunity of examining the application of this 
approach with the Acting Director of Permits and Licenses. 

If the concept of a corner store was a new retailing style, then 
it would be relatively easy to classify it into types. The by-law 
rules would apply as required in the establishment of such a store. 
Unfortunately, corner stores are a form of small retailing that 
has been around as long as the City. The Acting Director of Permits 
and Licenses made a survey in the field of the various locations and 
circumstances under which one finds corner stores. Some have been 
in residential districts for a great many years and, are totally 
non-conforming, but are causing no problems. The original concept 
was to classify corner stores into two classes which would be 
determinable on the basis of their proximity to residential 
accommodation . 

While legally permissible under Charter powers, to introduce this 
new principle into an old established retailing style would not 
only be very discriminatory, but would also create some very 
inequitable situations. 

The problem of noise is not a big problem and, it would seem that 
a preferable course of action would be to deal with each case 
which is the subject of a complaint, on its own merits, and with- 
in Council's powers to regulate businesses under the license pro- 
visions of the Charter, rather than to introduce a new concept which 
would only create even further problems. The Acting Director of 
Permits and Licenses agrees with this proposal and, I therefore 
recommend that no further action be taken on by-law amendments, but 
that individual cases be dealt with under Council's licensing powers. 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Director of Legal Services be approved. 


FOR COUNCIL ACTION SEE PA6E(S) 1 
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FINANCE MATTERS 


RECOMMENDATION 


1. 


Disposal of Found Property 


On July 13, 1978, the Richmond Municipal Council adopted the attached 
report of its Administration Committee relative to a policy for the 
disposal of found property received by the R.C.M.P. The report sets 
out guidelines and the Administration Committee recommends that the 
guidelines be circulated to other Municipalities in the Lower Mainland 
Municipal Association and to Divisional Headquarters with a view to 
all Lower Mainland Municipalities adopting similar guidelines. 

The Deputy Chief Constable was advised of this proposal and after 
reviewing the Richmond Report commented as follows : 

"My first comment is that Vancouver does not come under the 
Municipal Act. When Sections 473 and 4 83 of the Vancouver 
Charter were repealed. City Council enacted Bylaw 5078 (copy 
attached) which provides for the disposal of unclaimed property. 

My comments on the Richmond recommendations are as follows: 

1. (a) and (b) - We have no problem under our existing regu- 
lations. We require the claimant to prove ownership and 
if he cannot do so, he does not receive the property. I 
think in the great majority of cases, the owner has made 
an insurance claim and leaves it at that. If the owner's 
name appears on the property such as wallets, credit cards, 
etc., a letter is sent to the address indicated and if the 
owner replies claiming the property, it is forvarded to 
him. 

2. Found Bicycles - We now return any found bicycles which can- 
not be identified to the finder after sixty days. I don't 
understand why Richmond recommends they not be returned to 
the finder. This would certainly discourage people from 
turning a found bicycle over to the police. 

3 . Found Money and Securities - We return such items to the 
finder after sixty days. I would hate to try to justify 
the City keeping 50% of items over $500. 

4 . Perishable Goods - We have the same regulation . 

5. to 11. - I see no need to change our present regulations 

governing the disposal of unclaimed property. 

My conclusion is that our present Bylaw and regulations are 
satisfactory and we should not consider adopting the recommenda- 
tions of the Richmond Administration Committee. Our volume of 
property handled is much too great for us to get involved in any 
more complex procedures which would slow down the disposition 
process. " 

The City Manager RECOMMENDS that the Municipality of Richmond be 
advised that the City of Vancouver is satisfied with its present pro- 
cedures re disposal of found property. 
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2 . Records By-law 

The City Clerk reports as follows: 

"In 1969 By-law nvunber 4461 which provided for the destruction 
of docvunents required records in general to be retained for a 
period of 5 years in any department of the City prior to 
destruction. This By-law was amended in 1972 by By-law 4651 
which in effect struck out the 5 year provision allowing such 
a decision to be made by the Department Head subject to records 
of a financial nature receiving the consent of the Director of 
Finance before actual destruction takes place. 

Since the appointment of a records officer and the later 
commencement of a records management system, a new procedure 
has been in effect which requires the signatures of related 
officers of the City, particularly the City Archivist before 
destruction is authorized. Many valuable archives will be 
safeguarded by this procedure. 

The attached draft By-law has the approval of the Records 
Management Committee and in effect: 

(a) Defines "Records" 

(b) Requires approval of the following before destruction is 
authorized : 

Department Head 

Director of Finance 

Director of Legal Services 

City Archivist 

City Clerk 

It is recommended the attached By-law be approved in principle 
for formal consideration of Council subsequently." 

The City Manager RECOMMENDS that the above report of the City Clerk 
be approved. 


3 . Agreements for Development Permit No. 79258 

The Director of Legal Services reports as follows: 

"At the instance of B.C. Central Credit Union Council passed 
By-law No. 5018 adopting an Area Development Plan for Area 
lOA, False Creek. The By-law sets several requirements in- 
cluding the provision of certain public open space and the 
stipulation that the public open space be developed and 
maintained by the owners of the development. 

Within Area lOA the Credit Union owns Lot 1 of Parcel H, 
District Lot 3610, Plan 17022, which it has developed with 
a large office building. The Credit Union also owns another 
large lot adjacent to Lot 1. The remaining Lot within 
Area lOA (Remainder Parcel F, Indian Affairs Survey Plan 
B.C. 1140, Land Registry Office Plan M-74 (DF-60843) District 
Lot 3610) is owned by the National Harbours Board. The 
Harbours Board has leased this lot to Greentree Developments 
Ltd., a wholly owned subsidiary company of B.C. Central Credit 
Union. Greentree Developments Ltd. has applied to develop 
Remainder Parcel F pursuant to Development Permit Application 
No. 79258. 
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Item No. 3 cont'd 

RECOMMENDED that the Supervisor of Property and Insurance 
be authorized to acquire the above portions of land on 
the foregoing basis chargeable to Code l[|.6/l803." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 

Grimmett Park 

N/S 19th Ave, between Quebec & Main Sts. 

The Supervisor of Property and Insurance reports as follows: 

"On January 30j 1967 the Board of Parks and Public Recrea- 
tion passed the following resolution relating to the 
proposed extension of the existing lease of the portion 
of Grimmett Park occupied by the Pacific Indoor Lawn 
Bowling Club and the possible sale of the remaining un- 
occupied portion of the site. 

'That the City Council be requested to instruct the 
City Property Department to sell the small amount of 
open land at market value for credit to the Park 
Purchase Fund, a first offer to be made to the Pacific 
Indoor Lawn Bowling Club, and further .... 
that the Council be requested to enter into a long 
term lease of the building on the site for a nominal 
siom to the Pacific Indoor Lawn Bowling Club on the 
condition that the building will be used for indoor 
lawn bowling club purposes only, and further . , 
that in the event of any future sale of the building 
to the Lawn Bowling Club or any other buyer, the Park 
Purchase Fund will be credited with the amount of 
the sale . ' 

Concurrent with the foregoing resolution the lease to 
the bowling club was renewed for a period of three years 
from January 1, 1967 at a nominal rental of $1.00 per 
annum . 

The request from the Park Board was referred to the 
Supervisor of Property and Insurance for investigation. 

Grimmett Park is comprised of Lots l8 to 2l\., Block 2, 
D.L. 628. This park site is 2II4.' x 122' in size and 
present zoning is RS-2 One Family Dwelling District. 
The easterly lli|' _+ thereof is occupied by the Pacific 
Indoor Lawn Bowling Club, combining a club building and 
black-topped parking area. The westerly 100' _+ of the 
site is vacant. This area is unimproved and is used on 
a casual basis as a play area by children in the vicinity. 

Considerable time has been spent in exploring possible 
alternative uses of the site. Discussions have been 
held with the Director of Planning and the lessees 
etc. To give effect to the proposed sale of portions of 
the park site, various schemes of subdivision were 
considered. However, it was found that the club did 
not have the resources to purchase the portion occupied 
by the building and only two 33 ft. lots could be obtained 
from the balance of the site at this time pending 
demolition of the building. Because the Park Board have 
now indicated a potential future need of these lands as 
a park site and since very little is to be gained by 
disposal of residual portions, it was concluded that 
these lands should be retained as a park site until the 
existing building is removed. 
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A substantial part of the public open space is to be a public 
right-of-way for pedestrian and bicycle traffic along the 
westerly 17 feet and the northerly 15 feet of Remainder Parcel 
F to be part of the False Creek waterfront walkway. 

Because the Harbours Board has flatly refused to bear the 
cost of developing and maintaining the right-of-way, when 
considering Envelopment Permit Application No. 79258 the 
Development Permit Board has stipulated the following agree- 
ments to secure the development and maintenance of the 
right-of-way: 

1. Right-of-way in perpetuity from the National Harbours 
Board. 

2. Right-of-way from Greentree - this is necessary since 
it wi3.1 be some time before the right-of-way promised 
by the Harbours Board will be signed. 

3. Rentcharge agreement from the Credit Union. The rent- 
charge charges the Credit Union's Lot 1 in perpetuity 
with the yearly payment to the City of the price of 
sixty ounces of gold (roughly $12,000.00 @ 

July 1978 gold prices) ; the rentcharge is an interest 
in land and runs with the land. 

4. Unregistered agreement under which the Credit Union 
undertakes development and maintenance of the public 
right-of-way and if so the City refunds the rentcharge 
and if not the City does the work and applies the 
rentcharge to the cost of the work and refunds the 
surplus, if any. The Credit Union is to indemnify the 
City against injuries, mechanics' liens etc. arising 
from the existence, development and maintenance of the 
right-of-way and the rentcharge also secures this 
obligation. However this agreement cannot be imposed 
upon subsequent owners of Lot 1. When the property 
changes hands it is expected that the new owners will 

wish to avoid the full burden of the rentcharge and 
so will approach the City for a fresh agreement upon 
similar terms. 

5. Encroachment agreement charging the Credit Union's Lot 
1 with the obligation to develop and maintain the 
right-of-way. Although this seems like duplication, it 
is advisable to secure the cost of development and 
maintenance of the right-of-way with this second inde- 
pendent statutory mechanism. There is to be no annual 
charge under the encroachment agreement." 

The City Manager RECOMMENDS that the City conclude these agree- 
ments with the National Harbours Board, Greentree Developments 
Ltd. and B.C. Central Credit Union, subject to the agreements 
being to the satisfaction of the Director of Legal Services. 
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INFORMATION : 


4. 


Purchase of Surplus City Furniture and Equipment 


The Director of Social Planning reports as follows: 

"At City Council meeting on Tuesday, July 25, 1978, Mayor Volrich requested 
the City Manager to review the present procedures and guidelines regarding 
the sale of surplus City furniture and equipment to Non-Profit 
Organizations for a nominal sum and to report to Council, 

BACKGROUND 

On March 6, 1973, City Council adopted the recommendation of the Standing 
Committee on Community Development of February 22, 1973, instituting a 
policy of loaning surplus city furniture to non-profit organizations. 

On July 17, 1973, City Council approved the recommendation contained in 
the Community Development Committee report of July 5,1973, as follows: 

"THAT the City Purchasing Agent continue to dispose of surplus 
furniture and equipment in the manner prescribed in the 
Administrative Manual except that he shall be authorized to give 
preference to non-profit organizations and/or equipment to such 
non-profit organizations for a nominal sum, provided that; 

a) The Director of Social Planning is satisfied that the 
purchaser is a non-profit organization; 

b) the furniture and equipment is surplus to the present 
and future needs of the City and associated boards; 

c) the total value of the furniture and equipment sold to 
any one organization does not have a market value in 
excess of $2,500; 

d) the non-profit organization agrees to sell back to the 
City, at the nominal price paid, any furniture and equipment 
for which it has no further need, or when its return is 
requested by the City; 

e) the Standing Committee on Community Development set the 
amount of the nominal price paid, any furniture and equipment 
for which it has no further need, or when its return is 
requested by the City; 

On April 23, 1974, City Council rescinded the 1973 procedure and approved 
the following recommendations of the Community Development Committee dated 
April 4, 1974; 


a) The Director of Social Planning receives the various requests 
and satisfies himself that the purchaser is a legitimate non- 
profit organization, engaged in community work and that the 
amount of furniture requested reflects a realistic need, 

b) the request, if meeting the requirements of (a) be forwarded to 
the Purchasing Department (Manitoba Yards) to see which request 
items are available and surplus to the present and future 
needs of the City, 

c) The Manitoba Yards fill the order, as per stock on hand, fill 
in contracts and distribute the furniture, 

d) The Director of Social Planning report quarterly to the Standing 
Committee on Community Development on furniture sold in this 


manner. 
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It is also suggested that the following guidelines govern the 
above procedure 

A. Each furniture request be limited in value to $300 (auction 
value) ; 

B. Requests for furniture with a value over $300 be referred 

to the Standing Committee on Community Development for approval. 

C. No more than one request from each organization to be processed, 
as described above, in any one calendar year. Further requests 
in the same calendar year from the same organization, would be 
referred to the Committee. 

D. The following limitations apply to each organization relevant to 
furniture requests, in order to allow an equitable distribution 
of surplus items that are in high demand, but low supply; 

2 typewriters, 3 desks and 3 steno chairs, 2 worktables, 
6 office chairs, 2 filing cabinets. 

E. The attached notice or a similar notice describing this 
furniture service provided by the City and the guidelines 
through which it is made available, be distributed in the 
future to organizations interested in acquiring furniture." 

A written agreement (Appendix A) between the City and the organization 
itemizes the furniture and equipment obtained and the nominal fee 
($10.00 or 10% of auction value, whichever is greater) that the 
organization must pay and includes a statement requiring the group 
to sell back the furniture to the City should the organization discontinue 
functioning or lo longer require it. 

Since 1975, 95 non-profit organizations have received furniture and 
equipment from the City under the provisions of this policy. 
The following is a suiranary of the total appraised auction value of the 
furniture so disposed. 


YEAR 

1975 
1976 
1977 

To end May/ 78 


AUCTION VALUE 

$ 2,390 
8,399 
13,799 
5,224 


COST TO NON-PROFIT GROUPS 


$ 


260.00 
910.30 
1,492.50 
562.99 


Administratively the program works very smoothly. For non-profit 
organizations it provides an inexpensive source of furniture and 
equipment . 

The City Manager submits the above report of the Director of Social Planning 
for INFORMATION. 


RECOMMENDATION ; 

5. Economic Development Manager's Membership on Board of 

Directors of Industrial Developers Association of Canada 

The Director of Finance reports as follows: 

"The Economic Development Manager, at the time he joined the City of Vancouver, 
was a member of the Board of Directors of the Industrial Developers Association 
of Canada (IDAC). His term is a two-year term covering 1978 and 1979. 
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The Association has approximately 300 members, the bulk of whom are municipal 
economic development officers. Agencies such as chartered banks. Department 
of Regional Economic Expansion (DREE), the railways, the Provincial Governments, 
industrial park developers, etc. are usually represented at the annual meeting 
of the Association also. 

In rny opinion, the Economic Development Manager's membership in this Association, 
and the fact that he is a Director of the Association, is of considerable value 
to the City as it provides him with many of the very necessary contacts and in- 
formation that he requires to properly perform his function. 

There is no problem relative to the City maintaining his membership in the 
Association as this is a normal City activity, nor with fitting his annual conference 
in with our conference schedule, even though I will probably ask for 1979 roster 
of conferences to be increased by one for the department because of this new 
function. 

However, with respect to his membership on the Board of Directors and the City 
paying for his attendance at the Board of Directors meeting outside of the annual 
conference, it is normal City policy to obtain Council approval of the extra travel. 
The Board of Directors of this Association endeavors to meet four times a year out- 
side of the meetings held at the annual conference. In many cases, for this 
particular function^it will be possible to combine these Directors meetings with 
normal business travel of the Economic Development Manager such as visits to 
industrial prospects and field studies and other cities who are approaching 
similar problems to Vancouver. This will of course reduce the travel cost for 
the Board of Directors meetings. 

If Council approves this, then the additional costs would be automatically included 
in the 1979 budget. The extra cost is probably on the order of $1,500. 

There are two remaining Board meetings in 1978, one in Edmonton and one in Ottawa. 
The cost of the Economic Development Manager's attendance at these meetings can 
be absorbed in the 1978 budget. 

I would, therefore, recoinmend 

THAT the membership of the Economic Development Manager on the 
Board of Directors of the IDAC be approved and therefore his 
attendance at the normal Board of Directors meetings be also 
approved, with the 1979 cost to be included in the budget." 

The City Manager RECOMMENDS that the recommendation of the Director of 
Finance be approved. 

6. Establishment of Four (4) Additional Positions 

for the Long-Term Care Program, Health Department 


The Medical Health Officer reports as follows: 

"On May 30, 1978 City Council approved eighteen (18) additional positions 
for the Long-Term Care Program, contingent upon written approval from the 
Provincial Government. 

In letters dated i^ril 18, 1978, May 29, 1978 and July 31, 1978 frcrn the 
Ministry of Health, Province of B.C. , authorization for these additional 
positions was given. The Provincial Government, in its letter of July 31, 
1978 also approved four (4) additional positions as follows: 
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Assessnient & Placerrent Follcw^Up 


Sept. 1/78- Annual 
Dec. 31/78 Recurring 


2 positions (either CHN I or Social 
Worker) @ $l,489.00/irDnth, 

1978 rates, mid step $11,912.00 $35,736.00 
S\:^>port Staff 

2 positions of Program Assistant 
(Clerk Typist II) @ $852.00/nonth, 

1978 rate, mid step 6,816.00 20,448.00 

Fringe benefits (13^5%) 2,528.00 7,585.00 

Total salaries & fringe benefits 21,256.00 63,769.00 

Transportation 800.00 2,400.00 

Furniture: 2 typewriters, 2 S.P. desks, 
2 secretarial stations, 2 swivel 

tilter arm chairs, 2 steno chairs 3,200.00 

Supplies 400.00 1,200.00 

Administration & overhead (based on 3% 

of total salaries & fringe benefits) 638.00 1,914.00 


$26,294.00 $69,283.00 


It shoiild be stressed that the additional four positions are considered 
vital for the effective fmctioning of the Long-Term Care Program. 

The Medical Health Officer reccrmends that the foregoing four positions be 
approved for the Long-Term Care Program and that the costs of these 
additional positions and services be borne by the Provincial Government." 

The City Manager RECOMMENDS that the recommendation of the Medical 
Health Officer be approved. 


FOR COUNCIL ACTION SEE PAGE(S).... J. 
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PROPERTY MATTERS 


RECOMMENDATION 

1. 635 Burrard Street, Park Site - Exchange of lands between 
the City and the Provincial Government 

The Director of Finance and the Supervisor of Properties report 
as follows: 

"City Council, IN CAMERA, on June 25, 1974 resolved in part 
as follows: 

'That Council approve the purchase of the Bowell McLean 
Property at Melville and Burrard at a cost of $2*? million, 
with the adjoining property owners sharing 50 percent of 
the acquisition cost through a local improvement levy on 
the basis of the oral reports given by the Board of 
Administration and the Director of Legal Services.' 

The acquisition of the land from Bow Mac was carried out 
by the City subject to a collateral agreement and, at that 
time, it was anticipated that the Provincial Government 
property would be turned over to the City for the price of 
$1.00. 

It has since evolved that the land (now under control of the 
British Columbia Building Corporation) will have to be 
acquired by the City on a market value basis. However, 
the British Columbia Building Corporation in return is 
willing to purchase from the City at market value other 
properties of use to the Corporation. 

Hence, investigation has been carried out on the basis of an 
exchange of City owned lands for 635 Burrard Street, The 
exchange proposals have largely been unsuccessful except for 
one site which the Provincial Government would accept as part 
of the cost of acquisition, this being the site that Council 
approved February 21, 1978 as being available to the Provincial 
Government for a detoxification centre. Council at that time 
offered to turn that site over to the Province for the sum of 
$1.00. This is the former Dog Pound Site plus some lands under 
control of the Property Endowment Fund Board at the corner 
of Great Northern Way and Prince Edward Avenue. 

There is at present a disagreement between the City and the 
Province on the valuation of the two properties, as follows: 


City officials have suggesteid to the British Columbia Building 
Corporation staff that one independent appraisal be commissioned 
jointly by both parties, and that we both agree to accept the 
net figures so arrived at. This would be agreeable to the 
British Coliimbia Building Corporation. 

The Provincial Government would agree to take the Detoxifica- 
tion centre site as part-payment for the land on Burrard 
Street and would enter into an agreement whereby the City 
will pay cash for the difference, payable at a later date, 
providing interest is paid on the outstanding amount based 
upon the 1978 value. 


635 Burrard 
Detox Site 
Difference 


City estimate 


1,000,000 
370,000 
630,000 


Province 
1,265,000 


235,000 
1,030,000 


Cont'd. 
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This would commit future Councils to payments which are not 
acceptable under the Charter, unless funds are first set up 
to make full payment should future Councils decide to do so. 
In this event, if funds are set up for the future payment, 
it would be more prudent to pay cash for the difference now 
and further resolve that any future City owned properties that 
are to be released to the Province will only be turned over 
at full market value. 

Development of the Park Site 

The form of development of the park site is unknown at this 
time, as the Planning Department is proposing a procedure 
for developing a design. What costs might be developed from 
whatever design is chosen, is a matter for the future. 

On the basis of the Planning Department's proposal for the 
Block 35 park site, recognizing that the Bow Mac site in 
total is very close to the same size as the Block 35 site, 
it would appear that a park development cost of $1,700,000. 
in 1978 dollars could be expected. This report will recommend 
that in no event should the park development cost exceed 
$1,600,000. in final dollars, recognizing that this still 
means a very expensive park by any comparison. 

Financing Problems 

The City is currently considering a great many capital projects 
with very heavy financing requirements, really quite beyond 
available funds. If all of these projects proceed it will 
mean additional very heavy demands on the Supplementary 
Capital Budgets over the next five years. 

The park development costs of up to $1,600,000. could be made 
available from the sale of the local improvement bylaw levied 
on the surrounding property owners for half the purchase 
price of the Bow Mac site, plus interest. This still leaves a 
shortfall of between about $600,000 and $1,000,000 for the 
net cost of acquisition, and the only viable source of funds 
for this is the 1979 Supplementary Capital Budget. 

Timing is fairly critical as we cannot start levying or 
charging the owners under the local improvement bylaw until 
the calendar year following the year in which the City 
commences development of the park. It is therefore quite 
critical that the City actually commence development of the 
park in 1978. 

The Director of Finance and the Supervisor of Properties 
therefore suggest that the sequence of events should be as 
set forth below. 

CONSIDERATION 

Council should decide on September 12 whether to accept 
the British Columbia Building Corporation position that 
the 635 Burrard Street site be turned over only at full 
market value (less an allowance for market value for the 
Detox site,) 

or , whether to make another approach on a political level 
to obtain the site for $1.00 or a more reasonable price. 

There is a danger that such an approach may delay the 
acquisition of the site and cause a year's delay in 
the local improvement bylaw. 


Cont'd. 
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RECOMMENDATION 

If Council decides to accept (reluctantly) the British 
Columbia Building Corporation position, then it is 
recommended that we proceed as follows: 

1. Agree with the Province on the net purchase price 
for 635 Burrard Street, by way of an independent 
appraisal jointly commissioned, 

2. Demolish all the buildings on the site and commence 
park development to the extent of grading and plant- 
ing grass, 

3. Pass the local improvement bylaw (in 1978), 

4. Sell the local improvement bylaw to the Sinking Fund, 

5 . Pay the Provincial Government for the site . 

(All of the above actions should take place in 1978.) 

6. In the 1979 Supplementary Capital Budget, replace 
the purchase price of the 635 Burrard site, 

7. Use the funds from (6) and the balance remaining 
from the local improvement bylaw to develop the park 
to a maximum of $1,600,000. (or less as Council may 
decide) in final dollars. 


The City Manager RECOMMENDS: 

A. That Council accept reluctantly the British Columbia 
Building Corporation position to turn over the site at 
635 Burrard at market value, - less an allowance for 
the market value of the Detox site. 

B. That Council resolve that in future all City owned 
sites required by the Province will be turned over 
to them only at full market value. 

C. That Council accept recommendations (1) to (7) of the 
Director of Finance and the Supervisor of Properties. 

2 . Minaki Lodge (Loomis Holdings Ltd.) - 1138 Nelson Street 
The Supervisor of Properties reports as follows: 

"Minaki Lodge is a boarding house facility, run by a 

private organization, which was purchased by the City 

in 1967 for park purposes and was to be demolished 

in 1975 pursuant to a City Council resolution of June 24, 

1975. 

Due to the low vacancy rate in the West End, City Council, 
in September of 1975, rescinded its previous motion and 
approved a two (2) year lease to Loomis Holdings Ltd. to 
continue their management until suitable alternate 
accommodation would be available elsewhere. Council also 
approved bringing the building up to minimum fire and 
health By-law standards at a cost of some $43,000.00 

Council on February 24, 1976 further approved a two (2) 
year lease to December 31, 1977 to Loomis Holdings Ltd. at 
a monthly rental of $1,000. with an option to renew for a 
further one year at the same rental. Also approved was a 
lease of the adjoining house at 1130 Nelson Street at a 
monthly rental of $89.59 

Provision was made for the City to obtain vacant possession 
of both 1130 and 1138 Nelson Street at the termination of 
the lease, (December 31, 1978) . 


Cont'd. 
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The Supervisor of Properties, on May 23, 1978, served an 
early Notice to Quit upon Loomis Holdings Ltd. directing them 
to give the City vacant possession not later than December 31, 
1978. The management of Minaki Lodge did not similarly notify 
their tenants; consequently, the Supervisor of Properties served 
Notices to Quit, dated June 15, 1978 by mail upon the thirty-two 
(32) tenants of Minaki Lodge. These notices specified that the 
Properties Division would assist tenants where possible to find 
alternate accommodation, and this is being done. 

To date, nine (9) tenants have relocated. The remaining 
twenty- three (23) tenants have been interviewed by staff of 
the Properties Division and their requirements for alternate 
accommodation noted. 

Because of management problems, Loomis Holdings Ltd, have 
continued to fall into rental arrears of $10,000. as of 
September 1, 1978, representing ten months rental. The 
rental for 1130 Nelson Street will be four months in arrears 
as of September 1, 1978 ($358.36). Management has stated that 
because of the recent increase in food costs, they will 
not make any further rental payments to the City, and do not 
feel they can continue the operation properly in the remaining 
time span. 

It is noted that if the lodge is to continue, it would 
cost in excess of $10,000. to put the building into 
acceptable operational levels because of deferred 
maintenance. 

In view of these circumstances, the rental arrears 

and the requirements of both School and Parks Boards for 

immediate development of this site, it is recommended that: 

a) The Director of Legal Services be instructed to take 
appropriate action to protect the City's interests, and 

b) The Supervisor of Properties be authorized to take over 
the management of the building and take the necessary 
steps to phase out the operation by December 31, 1978." 

The City Manager RECOMMENDS that the recommendations of the Supervisor 
of Properties be approved. 

3 . Lease of 1484 West Broadway 
The Supervisor of Properties reports as follows: 

"At its meeting of August 29, 1978, Council approved 
an assignment of the lease for the property known 
as 1484 West Broadway from Broadway Gourmet Place 
Restaurant Ltd. to Jona Enterprises Inc. for the 
remaining term of the lease expiring December 31, 198 5. 

The new lessee, Jona Enterprises Inc., is arranging 
for a loan to assist in financing, to a certain 
extent, improvements to the leased premises, purchase 
of equipment, etc. The lending bank has requested 
that, since a portion of the funds will be used to 
improve the premises and could not easily be recovered 
by the bank in the event the restaurant operation 
fails, certain assurances be provided by the City 
in the event the loan is made to the lessee. 

The lending bank requires assurances from the City 

that the account is presently in good standing, that 

the City will notify the bank if the rent is in 

arrears or if the City intends to terminate the 

lease, and other items of a similar character. 

The Law Department is of the opinion that under the 

circumstances the request from the lending bank is 

not unreasonable. Cont'd. 
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It is therefore recommended that the Supervisor 
of Properties be authorized to give such assurances 
to the bank subject to the terminology being to the 
satisfaction of the Director of Legal Services." 

The City Manager RECOMMENDS that the foregoing recommendation 
of the Supervisor of Properties be approved. 


j 4 . Relocation of False Creek Development Group Site Office 

! The Supervisor of Properties reports as follows: 

i 

"The False Creek Development Group have been leasing office 
; space at #14 05 - 8 05 West Broadway, under a two-year lease 

entered into on November 15, 197 4, and have been occupying 
the space on a month-to-month holdover since November 15, 
1976. 

The owners of the building have had a request from the 
adjoining tenants to rent the space occupied by the Develop- 
ment Group and the Development Group would prefer to have 
i office space in the False Creek Development. 

i 

I The False Creek Development Group have now located office 

i space at 671B Market Hill (False Creek) and the owner, Frank 

! Stanzl Construction, has agreed to enter a lease on the 

following terms and conditions: 

1. The City to lease 937 square feet of net floor space plus 
four (4) covered parking stalls, effective October 1, 
1978 with occupancy September 28, 1978. 

2. Term to be month-to-month, with the tenant required to 
give 60 days notice. 

3. Rent to be $908.50 per month for two years, plus a 
pro-rated share of any taxes over the 197 8 base year 

I taxes. The owner to supply tenant improvements and be 

responsible for janitorial services. 

These terms and conditions are satisfactory to the False Creek 
Development Group and the Supervisor of Properties. 

It is therefore recommended that the City enter into a lease 
j with Frank Stanzl Construction on the foregoing basis with 

I lease to be drawn to the satisfaction of the Director of Legal 

j Services and the Supervisor of Properties." 

The City Manager RECOMMENDS that the recommendation of the Supervisor 
of Properties be approved. 

i 5. Sale of Properties - w/S Boundary Rd., between 46th and 47th, 
! n ortheast corner 47th and Arlington and 3600 Block East Ge orgia 

I 

j "The following offers to purchase have been 

received by the Supervisor of Properties as a 
i result of the City's call for tenders advertised 

i under the authority of the Property Endowment Fund 

j Board. The offers are considered to be favourable 

j to the City and are hereby recommended for acceptance. 


Lots 18, 22, and 23, NE^? 339 , Plan 17100 
Situated on the west side of Boundary between 
46th and 47th Avenues (6100-6200 Boundary Road) 

APPROX . SALE TERMS 

NAME SIZE PRICE 


Bawn Holdings Ltd. 33' x99' $2 8,300.00 City terms 

(each) (each) @ 11% Cont'd. 
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In discussion with representatives of the Club they have 
requested the right to develop additional off-street 
parking spaces on a portion of the vacant area. 

Representations have also been made by the owners of 
four properties abutting the westerly end of the park site 
who wish to obtain the use of a portion of the site for 
garden purposes. Each of these properties is 30.5' x 6[|-' 
in size and each is improved with a dwelling. The 
westerly 30 ft. of the park site is available for this 
purpose . 

By letter dated July 13> 1970 the foregoing requests and 
information were forwarded to the Superintendent of Parks. 
On September 28, 1970 this matter was reviewed by the 
Board of Parks & Public Recreation and the following is 
an excerpt from the Board's meeting of that date: 

' GRIMMETT PARK -- PACIFIC INDOOR LA.WN BOWLING CLUB 

On January 30, I967 the Park Board agreed to dispose of 
Grimmett Park. On July I3, 1970, the Board requested 
staff to investigate a lease of building and land and 
construction of a parking lot with the Club. It was 
agreed that Grimmett Park land should not be sold but 
should be leased as the land may be required for park 
purposes at the end of a proposed twenty year lease 
period. 

Commissioner Boyce reported meeting with the bowling 
club executive together with Deputy Superintendent 
Livingstone. The bowling club advised in a letter 
dated September 10, 1970 that they agree to leasing the 
building and Lots 18 to 23 and a portion of Lot 2l\., 
Block 2, D.L. 628 and to develop a parking lot west 
of the building. 

The Board also were advised that the four property 
owners to the west of Lot 2I|. were anxious to obtain a 
30 ft. strip of property off Lot 2i|. to extend their 
short back yards. 

After further discussion, it was regularly moved and 
seconded, 

RESOLVED: The City Council be requested on behalf 

of the Board to enter into a nominal lease 
for $1.00 per year for a period of 20 
years with the Pacific Indoor Lawn Bowling 
Club for Lots I8 to 23 and E 2 ' of 21]., 
Block 2, D.L. 628, including the existing 
indoor lawn bowling club building, on the 
understanding that the club will be 
responsible for all capital and development 
and maintenance and operating costs of the 
land and building leased to them. 

- Carried. 

It was regularly moved and seconded, 

RESOLVED: That the Board lease the four parcels of 

land, 30' X 30.5' (E 30' of Lot 21|/2/628), 
at the west end of the lots comprising 
Grimmett Park for $I|.0.00 per property 
owner per year for twenty years. 

- Carried . ' 
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Lot 1, HEh 339, Plan 17100 

Situated on the northeast corner of 47th and 
Arlington Street 


NAME 


APPROX , 
SIZE 


SALE 
PRICE 


TERMS 


Bawn Holdings Ltd. 25.5' x 

154.2' 


$28,400.00 


City terms 
la 11%" 


Sub 8, south half. Lot 89, THSL, Plan 1670 
Situated 3600 Block East Georgia Street 


Zoned RS-1 


NAME 

Kelvin & Beverly 
Tung 


APPROX. 
SIZE 

33' X 107 


SALE 
PRICE 

$30,212.50 
(NET) 


TERMS 

City terms at 
11% 


CONDITIONS OF SALE 

Bulkhead Agreement 
as lot is below 
street level." 


I The City Manager RECOMMENDS that the foregoing offers to purchase, 
! being the highest offers received and favourable to the City, 
i be accepted and approved under the terms and conditions set 
j down by Council. 

FOR COUNCIL ACTION SEE PKGE{S) A.tti~ 
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TO: Vancouver City Council 

SUBJECT : West End Street Paving 

CLASSIFICATION: RECXDMMENDATION AND CONSIDERATION 
The City Ehgineer reports as follows: 

"In September, 1973, Council resolved that 'it be the policy of Council that before 
any trees on public property are removed in the West Sid area (all streets west of 
Burrard), such be referred to Council for Consideration', 

Local Improvement street paving projects on three streets in the West Ehd were 
approved by a Court of Revision in February 1977» and will require the removal or 
relocation of 53 trees. The purpose of this report is to obtain Council's approval 
for the removal or relocation of these trees, in order that paving and curbs can 
be constructed on these three streets this summer. These streets are: 

(1) Albemi Street - Denman to Bidwell; Cardero to Broughton 
(to be widened from 24 feet to 46 feet nominal), 

(2) Bute Street - Pender to Robson 

(to be widened from 30 feet to 42 feet nominal), 

(3) Melville Street - Thurlow to Jervis 

(to be widened from 24 feet to 42 feet nominal). 

Trees 

The Qigineering Department, together with the Park Board, have reviewed the effect 
of the proposed paving on the trees in these 9 blocks. While none of these blocks 
are presently fully planted with trees along both sides, all have some trees, vary- 
ing from small flowering plums of an inch or so in diameter up to larger ash and 
oak trees over 2 feet in diameter. 

It is not possible to construct the new pavement and curbs without removing the 
trees, even by 'squeezing' the pavement a foot or two narrower than the required 
width. Of the 53 trees that will be required to be removed for the paving, about 
39 can be salvaged; but because most of them are not well suited for relocation 
behind the new curbs due to their shape, size, or age, the Parks Board can relocate 
them elsewhere (into City Parks) if funds are provided. Fourteen trees cannot be 
relocated because they are either too old or too large to relocate. 

Most of the trees to be removed are not well-suited to boiilevards in higher density 
areas, such as these non-residential areas where large buildings are constructed to 
the property line and the planting strip between the sidewalk and curb is narrow, 
Purthermore, the loss of trees because of disease and damage over the years has 
resulted in many gaps in the tree planting on these streets, including several blocks 
with no trees at all on one side. New trees will be planted on the blocks to be 
paved, including where none exist now, subject to approval of funds, as noted below. 
Parks Board staff have selected trees which will be of more suitable varieties. 

Street Improvement Needs 

(1) Albemi Street (Denman to Bidwell, Cardero to Broughton; - fo\ir-lane pavement) 

Under the Downtown Transportation Plan, Robson Street was designated for 
traffic de-emphasis and redevelopment as a pedestrian and transit-oriented 
street. In order to achieve this objective, Albemi Street is being developed 
with a four-lane pavement so as to provide an altemative routing for the 
traffic presently using Robson Street, This improvement is essential if the 
pedestrian/transit emphasis on Robson Street, and particularly in the Robson- 
strasse/Court House area, is to be achieved, and was approved as part of the 
downtown plan. This project was also approved by plebicite as part of the 
5-year plan and has also been approved \mder the local improvement procedures 
as noted. 
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(it is noted that the paving of Albemi Street in the block to the east of 
this section, i.e., Broughton vs Jervis, was also approved at the February 
1977 Coiirt of Revision; and since there are no trees in this block, paving 
to the 46 ft. width is scheduled for late this summer. The three easterly- 
blocks of Albemi and one block in the middle, namely, Cardero to Bidwell, 
are already widened to 46 ft. Paving of the three blocks under consideration 
will, therefore, complete the 4-lane widening of Albemi Street from Burrard 
through to Denman). 

(2) Bute Street (Pender to Robson; - 4-lane pavement) 

Eventually, the pedestrian emphasis on Robson will be extended eastward to 
Hamilton Street, tying into Granville Mall and the CBC/federal building/Queen 
Elizabeth Theatre complex. In order to achieve this extension, development 
of several by-passes around the downtown must also proceed, such as the Smithe- 
Nelson couplet already implemented. Bute Street forms a part of this by-pass 
system, north of Robson. In addition, B.C. Hydro is currently proposing a 
bus service to Bute Street from Georgia to Pender, to provide service from the 
Seabus area to the 'Golden Triangle'. 

(The northerly block of Bute Street, namely, from Pender to Hastings, has no 
trees and is scheduled for widening to 46 ft. later this summer.) 

(3) Melville Street (Thurlow to Jervis; - four-lane pavement) 

Upgrading of Melville Street is a normal part of development of the downtown 
street system. The portion of the downtown area west of Burrard Street has 
experienced rapid growth in the past few years, and street improvements are 
badly needed. Development of Melville will reduce traffic pressure on 
Thurlow, Georgia and Pender Streets. 

Funds 

(a) Removing and Destroying vs. Relocating Trees Elsewhere 

The amoimt of money budgeted for removing the trees on these three streets is 
$6500, which is sufficient to cut them down and remove the stumps, but would 
not cover relocation or replacement. 

The relocation of all trees which can be relocated (salvaged) in these 9 
blocks (39 trees) to other locations in the City is estimated to cost about 
$19 500, and the removal of the trees which must be cut down (14 trees) is 
estimated at $2800. Therefore, an additional $15 800 must be provided, if 
the 39 trees are to be planted elsewhere in the City. The Park Board advises 
that none of these trees are particiilarly worthy of saving and replanting 
elsewhere. Where trees are needed in parks, etc., throughout the City, it 
would be cheaper and more appropriate to use sviitable nursery stock, rather 
than transplant these West Ehd trees, with the attendant risk of mortality 
during the transplanting process. Furthermore, relocating these trees can 
only be done during the winter months, which would delay the work for another 
year. 

(b) Planting New Trees 

It is desirable to plant new trees throughout the blocks to be paved, but 
funds are normally not provided in local improvement projects for planting 
new trees. Instead, the Park Board has funds for new boulevard trees, which 
are usually sufficient to provide new trees where none previously existed on 
local improvement projects throughout the City. The matter of including 
Capital funds for tree planting in future local improvement projects is 
being considered, and a joint Park and Ehgineering report will be submitted 
to Council in due course. In the meantime, the Park Board does not have 
sufficient funds to plant trees behind the new cvirbs on these West Sid streets 
(where trees have already existed). The estimated cost of providing new 
trees at approximately 40 feet spacing in these nine blocks, plus the two 
blocks on Albemi and Bute Street which presently have no trees, is $79 000. 
These funds are not available in the 1978 Streets Maintenance or Capital 
Budgets, but can be provided from the 1979 Streets Capital Budget. 
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( c ) Ur/^oi icy of tlic Locnl Iiii])rov('m ont 

Thir. locril improvement w'i;.; .schcdulod i'or conGlruciion in 1977 arid a contract 
wa:-> awarded .for tljis work. It was not possible to complete the work lant 
year ruid it ha;; been incll.udod in thc^ :i 97^ contracLr, at no iTicrcace in cost. 
However, if the woi-lc cannot be cotiiplotod in 1978j it will have to be cancelled 
from the prcoeut contract and added to the 1979 lint, and it is quite possible 
that the City's costs will rise. Therefore, a decision should be made so 
that work can be completed before the end of September of this year. 

Summary 

In order to install new pavements and curbs on 9 blocks of Albemi, Melville and 
Bute Streets, as approved in the Downtown Plan, the 5-year plan and at the 
February 1977 Court of Revision, 53 trees will have to be removed. Most of these 
trees are unsuitable for relocatiori behind the new curbs. Council's approval is 
required before trees are removed west of Burrard Street, 

While 39 of the 53 trees to be removed could be relocated elsewhere in the City, 
the Park Board advises that these trees have no particular value as compared to 
more suitable nursery trees, and their relocation would delay the project until 
next year resulting in increased cost. Also, additional funds ($15 800) vrould 
have to be provided for such relocation. Additional funds in the amount of $79 000 
are required in order to plant new trees in these blocks. 

Accordingly, it is recommended that 

(a) the existing trees in the 9 blocks on Albemi, Melville and Bute Streets be 
i removed in order to permit the paving projects approved at the February 

1977 Court of Revision, 

; (b) the 39 trees which could be salvaged at an additional cost of $15 800, not 
I be relocated elsewhere in the City, However, if Council decided to relocate 

I the trees, funds should come from 1979 Streets Capital (this would increase both 

j paving and tree costs). 

(c) $79 000 be provi.ded from the 1979 Streets 'Capital Budget for planting new, 
more suitable trees in these 11 blocks, with possible recovery from Revenue 
Sharing, 

; COMMENTS OF THE DIRECTOR OF PLANNING 
Street Improvements 

The Director of Planning is concerned about the potential impact of through 
traffic upon West End residential streets, which may result from incremental 
implementation of the Downtown Transportation Plan as described in this 
report. 

The usefulness of the proposed Bute Street improvements is contingent upon 
I the proposed Nelson Park Tunnel and Bute-Thurlow couplet, both of which are 
; proposals only. Bute Street and the Nelson Park tunnel are included in the 
i Downtown Transportation Plan as "Longer Term Options for Further Study". 
At the time of adoption of the Downtown Transportation Plan (July, 1975) 
Engineering, Social Planning and Planning Departments all agreed that the 
Bute-Thurlow couplet should not be implemented as an on-street Bute-Thurlow 
couplet as it would have an unacceptable impact upon the West End 
residential area. The implementation of the Bute Street improvements 
described in this report could result in additional through traffic on 
both Bute and Nelson Streets within the West End. Bute Street already 
carries twice the volume it should have. 

Similarly, the routing of traffic at the intersection of Denman and Albemi 
could result in an increase of through traffic west of Denman Street on 
Albemi . The proposals for the entrance to Stanley Park involving Alberni 
west of Denman, to be further considered by City Council, should involve 
consultation with local residents. 

Should these street improvements be implemented and result in an increase 
in through traffic on residential streets in the West End, further measures 
should be adopted to prevent the intrusion of through traffic. 
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Trees 

The Director of Planning believes that if these street improvements are to 
be implemented, that appropriate funding should be approved to provide for 
the planting of new boulevard trees on these streets. This provides the 
opportunity to carry out a comprehensive tree planting program, including the 
appropriate types and quantities of trees on these streets. 

RECOMMENDATION 

The Director of Planning recommends: 

(d) THAT should these improvements be implemented and result in an 

increase in through traffic on West End streets, Bute St. south of 

Robson St., Nelson St. or Alberni Street west of Denman, that further 

measures be then implemented to prevent the intrusion of through traffic 
on these streets." 


The City Manager notes that requests have been received from West End citizens 
to appear before Council at an evening session. They are concerned about the 
whole question of West End Street paving but have agreed to linjit their 
comments to the Bute Street improvements. 

The City Manager RECOMMENDS that the approved projectswith respect to Alberni 
and Melville Streets proceed and recommendations (a) , (b) , (c) , and (d) of 
the City Engineer and Director of Planning, with the exception of removal of 
trees on Bute Street for the time being, be approved. The City Manager 
submits for CONSIDERATION of Council the deferral of the Bute Street improve- 
ments pending the hearing of delegations at an evening Council meeting. 


FOR COUNCIL ACTION SEE PA6E(S) iSl. 
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" MANAGER'S REPORT 

DATE September 6, 19 7 8 

TO: Vancouver City Council 

SUBJECT: 275 East Cordova Street - Proposed Remand Centre 

Development Permit Application No. 80621, Blk. D/Lot 196 
CLASSIFICATION: CONSIDERATION Zone: CD-I (Downtown Eastside) 

Lot Size: 264' x 391' 


The Director of Planning reports as follows: 

"I PURPOSE OF REPORT 

A Development Permit Application No. 80261 has been filed by 
Henriquez Associates, on behalf of the Provincial Crown, to 
construct a seven storey Remand Centre with offices, holding 
cells and ancillary restaurant facilities. The site is located 
on the eastern portion of the eastern portion of the site bounded 
by Main, Powell, Gore and Cordova Streets (see map on page 2) . 

The purpose of this report is to inform Council of the function 
and advantages of a Remand Centre to provide the background and 
history of the discussions and negotiations between the City 
and the Provincial Government regarding Remand Centres, to 
describe and provide an analysis of the current Remand Centre 
proposal at 275 East Cordova Street, and to recommend to Council 
that a further meeting (s) with the Attorney General is necessary 
to resolve current differences before a decision is made on this 
proposal . 

II FUNCTION AND ADVANTAGES OF A REMAND CENTRE 

In 197 3, the then NDP Provincial Government retained Graham Brawn 
and Associates as consultants on the provision of Remand Centres 
for the Provincial Courts system. 

Graham Brawn outlined the function of a Remand Centre as follows: 

'The essential function of remand is to provide safe, 
secure holding facilities which give protection to the 
accused and the community. It must keep those held in 
a fit state and ensure that they will appear for trial. 
Additionally, the remand system should maintain the 
dignity and rights of individuals held, reflecting the 
legally innocent nature of those waiting trial. 

A warrant of remand is given by the court when the 
individual who is accused of a crime is not allowed back 
into the community. Normally, this is because they are 
regarded as a risk for one or more of the following 
reasons : 

1. They are considered unlikely to appear for trial, 

2. They are likely to endanger the community, 

3. They are likely to endanger themselves, or 

4. They are likely to be endangered by certain segments of 
the commianity. 

As the accused persons are only charged with a crime, 
they are innocent until proven guilty and therefore, 
should be held in as normal a manner as possible. Any 
program or activity is voluntary while they are remanded." 

At present, we do not have a Remand Centre. Instead, detained 
persons are lodged in the Police jail or at Oakalla. 

The creation of a Detoxification Centre will remove about half 
the detained persons from the City jail. A Remand Centre will 
remove most of the remainder, leaving the Police with responsibility 
for only about ten detained persons. This would be at a 
considerable saving in Police costs. 
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The transport of prisoners to and from Oakalla is a Provincial 
responsibility. However, it is costly, is a considerable hardship 
on the detained persons and frequently results in expensive 
misuse of court time when prisoners are not available when 
needed. 

Hence, there are considerable advantages to the City and to 
the Court system in having a Remand Centre in close proximity 
to both the Police lock-up and to the Provincial Courts 
building at 222 Main Street. 

Ill BACKGROUND AND HISTORY 

Discussion about Remand Centres have taken place between the 
City and the Province since at least 1971. 

In 197 3, the Province proposed one Remand Centre, near 22 2 Main 
Street, with others to follow in various comraianities , each of 
these to include some court facilities. 

The first centre was to include about 150 beds and was to be 
sited according to the following criteria: 

1. It should be within enclosed walking distance of the 
Provincial Court building to facilitate movement of 
accused to and from court. 

2. It is to serve accused from the Vancouver courts and thus, 
should be readily accessible to the Vancouver public, such 
as visitors and friends, plus legal counsel, medical and 
professional staff. 


4. 


The site should be relatively open to permit a view, sunlight 
and other environmental amenities as well as aid in the 
security and surveillance of the facility. 

An area will be required of approximately one-half to one 
city block to satisfy the functions as stated in the 
program. 


Using these criteria, a target area for locating the Remand 
Centre was identified and is included in the following diagram. 
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The matter was discussed by the Special Committee on the 
Provincial Courts, made up of Aldermen, City and Provincial 
officials and chaired by Alderman Rankin. 

On October 4, 1973, the Special Committee considered several 
locations identified on the map above: 

Site 1 included the old No. 2 firehall and the space since 
occupied by the expansion of the Police building. 

Site 2 is behind the Provincial Courts building and is the 
site of the present planned proposal. (Development 
Permit No. 5 70 82, issued on February 28, 19 72, approved 
the construction of a building containing Provincial 
Courts and related offices on the western portion 
of this site, with 19 72 off-street parking spaces, 156 
of which are located on the open area on the eastern 
portion of the site where the Remand Centre is now 
proposed. ) 

Sites 

3 & 4 are in the block to the north. Site 3 would involve 
removing over 100 housing units and several local 
businesses. Site 4, at Main and Alexander, involves 
less loss of housing and businesses, but requires a 
longer connection to the Court building and the Police 
building. 

The City Planning Department had favoured Site 4, while the Province 
favoured Site 2 , The Special Committee was concerned about a 
development on Site 2 not leaving enought room for future 
expansion of the Courts Building. 

On December 4, 19 73, Council was informed that the Province would 
be acquiring Sites 3 and 4 and asked the architects to investigate 
the costs of linking them with a tunnel under Powell Street to 
the Courts Building. 

On July 22, 1975 Council met informally in camera with Provincial 
representatives and resolved that an initial Remand Centre be 
located on Site 4. 

There was a change in Provincial Government in December 19 75. In 
January, 19 77, the Province indicated to City officials that they 
are pursuing the concept of Remand Centres, but are now planning 
the first one on Site 2, on the present parking lot for the 
Provincial Courts at 222 Main Street. 

However, by this time the Oppenheimer area had been re zoned and a 

Land Use Concept Plan for the area had been adopted by City 

Council and endorsed by the senior levels of government. Both 

the new zoning and the Plan were part of a strategy for upgrading the 

area as part of the Neighbourhood Improvement Program. 

The new CD-I zoning adopted on November 25, 19 75 would permit an 
institutional use on that site, but within the framework of Policy 
3(b) of the Land Use Concept Plan: 

'To discourage, in general, any increase in large scale 
developments for uses required by a public authority 
unless amenities for the benefit of local people are 
incorporated and that the scale and design are appropriate 
for the location.' 

There were discussions, throughout 1977, with staff from both the 
Department of Public Works and the Attorney General, about suitable 
social/recreational facilities such as swimming pools, bowling 
alleys, physiotherapy treatment centres, etc. 

On October 4, 19 77, Council adopted the recommendation by the 
Directors of Planning and Social Planning that it was desirable 
to integrate the social/recreational facilities intended for the 
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Remand Centre (or the funds which would be allocated to them) 
with the Carnegie Library building. 

On February 20, 19 78, the Attorney General and his Deputy met 
with the Mayor and City officials. The Attorney General turned 
down the request for transfer of $350,000 to the Carnegie Library. 

IV PROPOSED REMAND CENTRE 

Drawings received on April 6, 19 78 indicate that the proposed 
Remand Centre would contain: 


Basement Floor; 


Main floor; 


2nd to 7th floor; 


offices, holding cells, lounge and 
kitchen 

offices, holding cells, gymnasium 
(approximately 4,300 sq.ft.) and an 
open courtyard (approximately 5,200 
sq. f t . ) 

holding cells. 


The proposed Remand Centre would accommodate approximately 150 
inmates. The typical holding cell would be approximately 10 sq. 
ft. in area with a bed, a desk, closet and a washroom. 

1. Statistical Analysis of the Proposed Remand Centre, and the 
Provincial Courts Approved Under Development Permit No. 570 82 



Permitted/or 
Required Under 
CD-I By-law 

DP# 57082 
for Court- 
house 

Proposed 

Remand 

Centre 

Total 


Site Area 




99,230 

sq. f t. 

Floor Area 

297,840 sq.ft. 

124,954 
sq. ft. 

106,792 
sq. ft. 

231,746 

sq . f t . 

Floor Space 
Ratio 

3.0 

1.25 

1.07 

2. 32 


Height 

8 storeys/ 
100 ft. 

5 storeys 
83 ft. 

7 storeys 
86 ft. 



Loading 
Facilities 

8 

3 

3 

6 



Regarding Off-Street Parking Facilities , it should be noted that 
the existing Courthouse at 222 Main Street provides 31 spaces 
underground, and another 156 on the surface of the eastern 
portion of the site which will be lost with the Remand Centre 
development. The Remand Centre proposal includes only 9 
on-site spaces. However, the Engineering Department has 
considered the joint Provincial Court/Remand Centre use of this 
site, and the submissions by the Government representatives, and 
concluded that 240 spaces would suffice. Therefore, since the 
total parking spaces proposed to be provided for the two 
institutions is 31 + 9 = 40, there is a deficiency of 200 spaces . 
The applicant does not wish to provide all these spaces underground 
for reasons of both cost and security. They have suggested that 
the remaining spaces be provided in a nearby parking structure. 
The details are discussed below, and are further expanded upon 
in an Engineering Department report entitled 'Gastown - Proposed 
Civic Garage' being submitted concurrently. (In Camera) 

2 . Planning Issues 

(a) Parking and Traffic . The concurrent Engineering Department 
report recommends the development of a civic parking garage 
on the city-owned land on the northeast corner of Columbia 
and Cordova Streets, subject to the Province concluding 
agreement with the City regarding funding assistance and 
reservation/allocation of spaces. The Director of Planning 
concurs with the provision of the required remaining 200 
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spaces in this proposed civic garage but notes that 
under the Zoning & Development By-law he does not have 
the power to approve the provision of this requirement 
at that location. The Director of Planning may permit 
required off-street parking spaces to be located on another 
site only within 150 feet from the development or building 
they are intended to serve. The proposed civic parking 
garage is 514 feet away from the Courthouse/Remand Centre 
site. For approval of this aspect of the proposal, the 
applicant must appeal to the Board of Variance. 

While the Director of Planning agrees that the provision 
of parking for these two agencies in a garage located at 
Columbia and Cordova is the only appropriate alternative 
today, he does have concerns regarding the overall impact on 
parking and traffic this proposal, and possible future ones, 
may have on the Downtown-Eas tside , Gastown and Chinatown 
areas. The Provincial Courts, the Police Department, the new 
Public Safety Building, and now the proposed Remand Centre 
have produced increased pressure for the area to accommodate 
offices for lawyers and related social service professionals. 
The Downtown-Eas tside is being upgraded primarily to enhance 
the negative environmental affects of industrial development 
and traffic. Both Gastown and Chinatown Historic Areas are 
being upgraded through a combination of public expenditure 
and private renovation. Hastings Street continues to play 
a vital role in east-west traffic movement; and Main Street, 
a major north-south arterial, may play a stronger role in 
the future as a direct link to the Waterfront. All of this 
activity is occurring in a very small geographic area 
already clogged with traffic and deficient in adequate 
parking. The Director of Planning is also concerned that 
increased congestion may occur on Downtown-Eas tside streets 
as visitors to the Provincial Courts/Remand Centre may 
attempt to find closer on-street parking rather than park 
at the proposed Gastown civic garage. However, it appears 
this is the best available solution that should be followed 
up by a traffic improvement/parking demand study in this 
area. The Planning Department will be reporting on this 
matter as part of our i9 79 Work Program report to Council. 

(b) Design . The Urban Design Panel in dealing with this 

application, approved the design of this project with the 
following notation: 

'Although the Panel approves of the design of 
this seven storey building, it strongly questions 
the program which caused a building of this kind 
of use and size to be located on this site in the 
heart of the City.' 

This proposed development has also been reviewed by the Urban 
Designer of the Planning Department and he has expressed 
the following concerns: 

1 . The Uses and Treatment of Powell Street and 
Gore Street 

Both the original guidelines which were issued to 
the architect and subsequent discussion and an 
early critique of preliminary drawings pointed out 
the need for facade continuity and, if possible, 
retail continuity or pedestrian interest on Powell 
Street primarily but also on Gore. 

This has not been achieved. Blank walls and an 
alien building form disrupt Powell Street continuity 
and no active uses are provided. 


7 7 



Board of Administration, December 11, 1970 . . . (PROPERTIES) ... 5 
Item No. \x. cont'd 


RECOMMENDED 

a) That the foregoing resolution of the Board of Parks 
& Public Recreation be endorsed. 

b) That the City of Vancouver on behalf of the Board of 
Parks & Public Recreation enter into a lease with the 
Pacific Indoor Lawn Bowling Club covering Lots l8 

to 23 and the east 2 ft. of Lot Z\\, Block 2, D.L. 
628 for a period of 20 years commencing January 1, 
1971 at a rental of $1.00 per annum, subject to the 
lessee being responsible for all capital, development and 
maintenance and operating costs of the lands and 
building hereby leased, in a form satisfactory to 
the Corporation Counsel. 

c) Further, that the City of Vancouver on behalf of the 
Board of Parks and Public Recreation enter into 
separate leases with the respective owners of 3^60, 
314.72, 3^84 and 3^96 Quebec Street covering that portion 
of the west 3O' of Lot Zh,, Block 2, D.L. 628 abutting 
the rear of Parcels A to D, Sub 25 and 26, Block 2, 
D.L. 628 for a period of 20 years commencing January 

1, 1971 at a rental of $14.0.00 per annum for each 
portion, such leases to be in a form satisfactory to 
the Corporation Counsel. 

d) All of the aforesaid leases to be subject to six 
months notice of cancellation if the property is 
required for civic purposes." 


Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 


The Supervisor of Property and Insurance reports as follows: 

"The City's annual Automobile Fleet and Non-owned 
Automobile Liability Insurance Policy expires December 
31, 1970. This policy currently insures 920 licensed 
motor vehicles and 357 licensed Trailers, compressors 
and various other pieces of road equipment with Third 
Party Liability limits of $1,000,000.00 inclusive. 
The present broker is Vancouver Holdings (B.C.) Ltd. 
who have placed the coverage with Hartford Fire Insurance 
Company. The current annual premium totalled $107,000.00 
when tendered in 1969 and after allowing for various 
additions and deletions is now $108,1^.27.00 for the 
Automobile Fleet and $1,076.00 for Non-owned Automobile 
Liability. 

In accordance with Council's instructions and on the 
basis of existing coverage, tenders for the renewal of 
this policy for the year 1971 were called for an opened 
at a meeting of the Board of Administration on November 
30, 1970. One quotation only was received from Vancouver 
Holdings (B.C.) Ltd. on behalf of the Hartford Fire 
Insurance Company. This is as follows: 


5. 


Automobile Fleet Insurance 


continued 
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2 . Strong Building Form 

The applicant was asked in the guidelines to open 
up views to St. James Church. In some ways, the 
stepped back section provides this. However, in 
toto, the very strong Ziggurat form tends to compete 
with this heritage building and shows little 
compatibility to the neighbourhood as a whole. If 
anything, it tends to conform the totally 
institutional character of the block which is contrary 
to the community's wishes. 

(c) Oppenheimer Area Land Use Concept Plan . Policy 3(b) of the 
Plan is 'to discourage, in general, any increase in large 
scale developments for uses required by a public authority 
unless amenities for the benefit of local people are 
incorporated and that the scale and design are appropriate 
for the location.' 

According to the drawings submitted, no neighbourhood 
amenities have been provided, and the scale and design 
of the development, particularly at street level, does 
not take into account the small scale nature of the 
buildings on Powell and Cordova Streets and the wish for 
continuous pedestrian interest along Powell Street. In 
addition, the height of the proposed building would cast 
a shadow covering both sides of Powell Street, which contains 
mixed retail and residential uses on the north side. 

The purpose of Policy 3(b) was to protect and even seek 
enhancement of the community. The disbenefit of an added 
large institutional building was to be offset by the benefit 
from a design which was sensitive to its surroundings 
and social or recreational amenities included as part of the 
development. In later negotiations, it was then suggested that 
if it is impractical to provide facilities in the Remand 
Centre, money might be provided instead to permit the Carnegie 
Library to go ahead. 

Since then, by various strategies, the City has ensured that 
the Carnegie Library will be completed without the requested 
contribution. The extra cost was largely assumed by the 
City, and while it may be desirable to recoup some of this 
extra cost from the Attorney General or the B.C. B.C., this 
is not very likely. 

However, notwithstanding the eventual completion of the 
Carnegie Library, this Remand Centre proposal still fails 
to adhere to the basic intent of Policy 3(b). The Director 
of Planning believes the proposal could be altered to provide 
space for commercial-retail or similar street level uses on 
primarily Powell and perhaps Gore Streets, an amenity which 
could certainly benefit local people and help form a link 
to Main Street and Gastown. The overall design could also 
be altered to address the problems outlined in (b) above. 

(d) Objections to the Proposed Remand Centre . Three letters of 
objections have been received. Points of objection are: 

- height and bulk of the proposed development 

- inadequate provision of off-street parking 

- lack of provision of community amenities for local 
residents . 

One of the above letters was from the Oppenheimer Area Planning 
Committee . 

V CONCLUSIONS AND RECOMMENDATION 


The Planning Staff and Development Permit Staff Committee had 
recommended that this application be refused for the following 
reasons : 
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'The development as proposed is considered to be unsuitable 
having regard to the design of the building in relation to 
the surrounding neighbourhood; the lack of off-street 
parking facilities being provided on the site and the non- 
compliance with Policy 3 of the Oppenheimer Land Use 
Concept Plan . ' 

The Director 'of Planning at his meeting of June 19, 1978, instructed 
that this application be referred to City Council and that Council 
be advised that the Director of Planning could not support it 
primarily because it does not comply with Policy 3 of the 
Oppenheimer Land Use Concept Plan, and provides insufficient 
parking. 

Since then, correspondence between the Attorney-General and the 
City indicates that the provision of' off-street parking 
facilities could be accommodated in the proposed Gastown civic 
parking garage, subject to an agreement being concluded between 
the City and the Provincial Government. The location of the 
required spaces would require a decision by the Board of Variance. 
The Director of Planning is prepared to recommend that the Board 
approve this aspect of the proposal while noting that the 
situation is not ideal but seems to be the best alternative 
available at this time. 

However, while the parking problem may be treated in the 
manner described above*, the Remand Centre proposal still does 
not achieve the public objectives set out in the Oppenheimer 
Land Use Concept Plan, and because of this the Director of Planning 
is prepared to refuse it. But, because of the extremely 
contentious nature of such a decision, the importance of the 
Remand Centre to both the City and the Province, and the fact 
that this is a crown building where the municipal objectives could 
be overriden, the Director of Planning RECOMMENDS: 

THAT Council request a meeting with the Attorney-General 
to resolve current differences regarding the Remand Centre 
proposal for 2 75 E. Cordova Street." 


The City Manager notes: 

that the development of a Remand Centre is to the advantage 
of the City, and should proceed 

that the parking requirements can be met off-site if the 
Board of Variance permits 

that the design of the building, though not to the 
satisfaction of the Planner and his staff, was approved 
by the Urban Design Panel 

that the compensating benefits to the Community, envisaged 
by Policy 3 (b) are being provided by the completion of the 
Carnegie Library project. 

Hence the City Manager puts for the CONSIDERATION of Council 
the choice between: 

a) Requesting the Director of Planning to approve the 
development permit, subject to approval by the Board 
of Variance of the parking arrangement. 

b) Requesting the Director of Planning to give the above 
approval only conditionally, subject to some redesign 
to be specified by Council this day. 

c) Approving the recommendation of the Director of Planning 
not to approve a permit at this time, and instead to 
seek a meeting with respresentatives of the Attorney- 
General . 


FOR C013MCIL ACTION SEE PA6E(S)....5. 


MANAGER'S REPORT 


September 5, 19 78 

Vancouver City Council 

Development of City-Owned Property at the North-East 
Corner of Dunsmuir and Richards Street - SUMMARY REPORT 

RECOMMENDATION & CONSIDERATION 

The Director of Planning, the City Engineer, the Director of Finance, 
the City Architect and Supervisor of Properties report as follows: 

" Purpose 

The purpose of the report is 

(a) Provide B.C. Hydro and Power Authority with the assurance 
that City Council approves the use of the sub-surface rights 
of the City owned lands for a B.C. Hydro sub-station. 
(Recognizing that the specific approval to a scheme of develop- 
ment is also required from the Development Permit Board). 

(b) Advise City Council on the current status of negotiations 
with B.C. Hydro and recommend finalization of an agreement. 

(c) Recommend that a new City parking garage be constructed 
on City owned lands in Block 34, on the west side of 
Richards Street - rather than provide parking on the 
Sub-Station/Urban Park site in Block 35. 

(d) Submit the Urban Park Development concept to Council for 
Consideration, noting the issues concerning officials, 
including financing and lane closures. (Recognizing that 
the specific approval to a scheme of develooment is also 
required from the Development Permit Board.) 

(e) Discuss the question of the use of a lane and portions of 
Richards Street for the urban park development. 

(f) Recommend the immediate appointment of an Architect to 
prepare detailed drawings for the civic open space in 
conjunction with B.C. Hydro design staff as required. 

(g) Advise City Council on the status of discussions and 
negotiations with the owner of the Marble Arch Hotel and 
the Holy Rosary Cathedral authorities. 

Background 

City Council in October, 1977 approved an Interim agreement with 
B.C. Hydro providing for the lease of the sub-surface rights of 
the City owned property in Block 35 to B.C. Hydro for a substation; 
construction of a small Civic underground parking garage with a park 
or urban open space on the surface. Council also approved the 
appointment of a design consultant to prepare concepts for the 
design of the open space with preliminary cost estimates. 

City Council in June 1978 received the submission of the 
Consultant Architect and asked the Manager to keep the Committee 
informed on negotiations with the owners of the Marble Arch Hotel 
and also advise as to the question of a local improvement by-law. 


TO: 

SUBJECT : 
CLASSIFICATION : 
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Present Status of 
Agreement 

City Staff and B.C. Hydro have now reached agreement on the major items 
and final completion of the actual agreement should be a routine procedure. 
B.C. Hydro are most anxious to receive the formal commitment of the City - 
both by City Co-uncil and the Development Permit Board in order to meet 
their operational timing requirements. 

(A development permit application has been filed and will be submitted 
to the Development Permit Board following Council's consideration of this 
report subject to determination of the development of the open space). 

However in concluding the agreement with B.C. Hydro, several issues 
have to be dealt with. They are: 

- Parking 

- Acceptance of Urban Park Concept 

- Cost and Funding 

- The question of the use of a lane 
and portions of Richards Street 
adjacent to the Urban Park development. 

In addition, consideration must be given to appointing an Architect to 
prepare the required detailed drawings etc. for the Civic open space 
development. 

Parking 

As the parking beneath the Park would have a high capital cost of 
construction and a relatively inefficient layout, an analysis has been 
done to determine the best way to replace the existing parking. 

The recommended solution is the development of a multi-level garage 
on City property on the west side of Richards Street facing the urban 
park space. This offers operating cost savings and provides a more 
efficient parking facility than does development of a small underground 
f aci 1 i ty . 

The report recommends that a new parking garage be constructed on City 
owned lots 11-16 Block 34 on Richards Street being nearly opposite 
the urban park. Funding for the new garage would be reported in 
detail to Council after the garage has been designed, but before any 
tenders were awarded. 

Urban Park Concept 

The Director of Planning strongly supports the concept submitted by 
B. Freschi as being well developed, appropriate to the location and providing 
an urban park space of significant merit to enhance the Downtown. The 
Director is concerned that the search for economies could diminish the 
impact that the space may have on the surrounding area and the people using 
the space. 

However, the Director of Planning agrees with other City officials that it 
would be appropriate for the Architect, in consultation with City and Park 
Board staff to develop the concept to the detailed design stage for a report 
to City Council early in 1979 dealing with anticipated construction costs, 
funding, possible options and a cost-benefit analysis. 

As B.C. Hydro wish to proceed immediately with the detailed design of 
the Sub-station, it is necessary that the urban open space be designed in 
tandem and conjunction with B.C. Hydro. However, proceeding with the 
detailed design for the concept would not preclude a limited option 
choice by City Council in 1979 when the proposed report is submitted. 
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Funding 

The Director of Finance brings to City Council's attention his comments 
in the report regarding cost of this park development, the number of 
projects for which funding is being requested and the inflationary 
trends which can mean that the cost of the development when completed 
in 1982 can significantly increase over 197 dollar cost estimates. 

Further that no funding exists for the development of Block 35 from 
existing City resources and it is anticipated that the source of 
funds will have to be the 1979-80-81 supplementary capital budgets. 
Funds for the immediate architectural work should be the Downtown 
Improvement Reserve. 

Use of City Lane and Lot 18 

The design concept proposes that a portion of the existing north/south 
City lane would be closed to traffic, and traffic would be diverted through 
a new lane outlet to be provided through City-owned Lot 18, providing 
vehicular access to Homer Street. 

The City Engineer is strongly opposed to closure of the lane because 
the lane closure is contrary to Council policy adopted in the Downtown 
Transportation Plan in 1975; it increases by approximately $165,000 the 
land value used for parks since the City-owned Lot 18 would be converted 
to lane, and the closure would result in significant transportation 
difficulties, and eliminate future utility corridors in the critical 
downtown core area. 

The Director of Planning supports the design proposal to incorporate 
the existing lane surface in with the park development. While 
recognizing the desirability of maintaining appropriate traffic 
and service vehicular movement through the Downtown area, nevertheless 
he considers this proposal creates a significant opportunity for park 
enlargement and adjoining building integration. 

Use of Sidewalks On Richards Street 

The design intent is to extend the civic square to as many passers-by 
as possible, and create a definition of the square as bounded by buildings. 
The square, therefore, includes the sidewalks and streets. Lighting, 
landscaping and pedestrian walking areas will be integrated to this 
intent. 

The City Engineer does not agree with the reduction of the street width 
nor extensive raised planters along Richards, or the provision of special 
paving materials. 

This reduction removes future options for traffic improvements, increases 
maintenance costs, andforms an obstruction along the curbline which negates 
the possibility of installing a bus stop, maintaining existing curb 
parking on the street or dropping off passengers. 

The Director of Planning supports the design concept and believes 
that a satisfactory arrangement can be developed and yet allow for 
the development of the sensitive edge of the park space. 

Subject to acceptance of the principle of developing the sidewalks 
along Richards Street as an integrated part of the Park, during the 
preparation of the detailed development drawings it should be possible 
to accommodate the major concerns of the City Engineer while maintaining 
an appropriate urban park edge. 

The special paving for the treatment of the surrounding urban park surfaces 
constitute part of the park space itself. The actual material to be used 
for paving surfaces will be subject to review as described in the report. 


RECOMMENDATIONS: 
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It is recommended that: 


(a) City Council APPROVE the agreement arrangements between 
the City and B.C. Hydro Authority and authorize the formal 
signing of the agreement when completed to the satisfaction 
of your officials. 

(b) City Council APPROVE the relocation of the parking component of 
the proposal to a multi -level garage development on Block 34 
and direct the City Architect to put forward names of 
candidates for Council appointment to design the garage 
structure, the details on funding for the garage development 

to be reported to City Council after the design has been 
compl eted. 

(c) City Council RECEIVE the Urban Park concept and that a detailed 
report be submitted to Council early in 1979 providing a 
detailed cost analysis, funding opportunities, staging 
possibi lities etc. , 

[ihe Director of Finance does not support this recom- 
mendation and would prefer that Council consider the 
proposed design and its associated costs with a view 
to setting a lower cost limit on the design.j 

(d) City Council APPROVE the appointment of Bruno Freschi as 
architect for the City's urban park project and also authorize 
the City Architect to employ the survices of a quantity 
surveyor. Further, that interim maximum funding of $78,000 
for architects' fees and $5,000 for quantity surveyors' fees - 
a total of $83,000 - be authorized from the uncommitted 
balance of the Downtown Improvement Reserve. 

(e) The proposed extension of the sub-station beneath the lane 
east of Richards Street and also beneath Richards Street 

be APPROVED subject to a satisfactory lease being negotiated 
with B.C. Hydro and the provision by B.C. Hydro to relocate 
existing utilities and make provision for future utilities 
to thesatisfaction of the City Engineer. 

(f) The question of the use of a portion of the lane on the east 
side of the property be submitted for CONSIDERATION for 
determination as to whether the lane should be incorporated 
in part into any urban open space development OR be 

recognized as an important transportation and utility corridor and not 
closed. 

(g) That the question of the use of the Richards Street sidewalk 
for an extension of the urban park concept be submitted for 
CONSIDERATION as towhether the sidewalk should be incorporated 
to the satisfaction of both the Director of Planning and the 
City Engineer OR whether the street width of Richards Street 
should be maintained at 48 feet and no raised planters constructed 
above the sidewalk with the final design details to be to 

the satisfaction of the City Engineer. 
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'I'lu- ^:ity Maihip/T- submit;; lor' CONS 1 DLKAT ION rujcommendat ions (1) 
and (p,) respectinp, the incorporation of streets and lanes into 
the park, and advises that Connoil should make these decisions 
now so that B.C. Hydro's detailed design can proceed. 

The City Manager RECOMMLNDS appr^oval of recommendations (a) to 
( e ) , not i.ng thcit : 

(1) These recommendations mean that the Urban Park concept 
will be used for detailed design of the Hydro substation. 

(2) They do not mean the City is committed to the construc- 
tion of the park in accordance with the concept; although 
there will be some limitations, partial or alternative 
schemes at lower cost will be possible. 

(3) Given this. Council may not wish to finalize its decision 
on the standard of park development until the detailed 
report covering alternative/staged development is available 
early in 197 9, although Council may wish to give general 
direction to staff for the review of alternatives and prepar- 
ation of this report. 


FOR COUNCIL ACTION SEE PA6E(S) .^.iil^ 


MANAGER'S REPORT 


August 31, 19 78 

TO: Vancouver City Council 

SUBJECT: Grandview-Woodl and N.I. P.: Laura Secord School 

Creative Playground 

CLASSIFICATION: RECOMMENDATION 

The Director of Planning reports as follows: 

"On July 12, 1977 Council approved the Grandview-Woodl and N.I. P. Concept 
Plan which included an allocation of $1,035,000.00 for improvements to 
elementary schools in the area. The Concept Plan specified that playgrounds 
for community and school use are to be developed at Laura Secord, Macdonald 
and Lord Nelson elementary schools. $30,000.00 was allocated to each of 
these playgrounds in the Concept Plan. 

On December 6, 1977 Council approved an appropriation of $11,250.00 for 
the design of community playgrounds at these three schools by a consultant 
responsible for meeting with school staff, students, parents and neighbour- 
ing residents and obtaining the approval of the Vancouver School Board. 
A working committee consisting of the school's acting Principal, a teacher, 
a N.I. P. Committee member, the chairperson of the Parents Consultative 
Conmittee and several parents has worked closely with the consultant in 
developing this design. Students, neighbours and additional parents have 
had input into the design as well and have indicated their support for it. 
The purpose of this report is to recommend the appropriation of funds for 
the construction of a creative playground at Laura Secord Llementary school , 
the design for which is now comjjlete (Appendix I) . 

Due to the very low ratio of park space relative to the population of the 
area, the Grandview-Woodl and N.I. P. Committee is encouraging the develop- 
ment of school sites for general community recreation, particularly in 
parts of the neighbourhood where no park exists such as the Laura Secord 
area. During the design phase it was, therefore, 
decided to expand the scale of the playground to be developed. It is 
intended that this design should accommodate a wide range of ages of 
children and has therefore been developed to encourage a broad spectrum 
of activity. The consultant estimates that the attached design can be 
completed by a private contractor at a cost of $48,161.00, with a con- 
tingency fund of $7,224.00 recommended (Appendix II). 

The Grandview-Woodl and N.I. P. Committee recommends that the design developed 
by the above committee be accepted by Council and that the funds necessary 
for its construction be appropriated. The Planning and Building Committee 
of the Vancouver School Board has given consideration to the project on 
September 5, 1978 and indicated that this approach is acceptable. 

The B.C. Ministry of Municipal Affairs and Housing and C.M.H.C. both 
concur with the appropriation of funds for the construction of the Laura 
Secord creative playground. 

The Director of Planning recommends that Council approve the expenditure 
of up to $55,385.00 from the Grandview-Woodl an 

Account #898-9404 for the construction of the Laura Secord School creative 
playground, with costs to be shared as follows: 

C.M.H.C. - $27,692.50 

Province of B.C. - $13,846.25 
City of Vancouver - $13,846.25 

The City Manager RECOMMENDS that the recommendation of the Director of Planning 
be approved. 


FOR COUNCIL ACTION SEE PAGE(S) 2. 
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MANAGER'S REPORT 


DATE 


September 8, 1978 


TO: 


Vancouver City Council 


CLASSIFICATION: Recommendation 


SUBJECT : 


Redevelopment Project II - Re-negotiated 
sale price. Lot C, Block 6, D.L. 181, 
Plan 196 - North side 800 block East 
Hastings Street 


The Supervisor of Properties reports as follows: 

"Lot C, Block 61, D.L. 181, Plan 196, was acquired 
in accordance with the City's Redevelopment Project 
II for resale as an industrial site. The property 
was subsequently sold to MAQ Holdings Ltd. for the 
sum of $51,000.00 with the City retaining an option 
to repurchase on behalf of the tri-government 
partnership if the property was not developed within 
thirty-six months from date of sale. 

Various extensions of the time for development were 
granted by Council on behalf of the partnership 
and on March 9, 1976, Council resolved: 

'That the Supervisor of Properties be 
instructed to re-negotiate the sale 
of the property in question to MAQ 
Holdings Ltd., based on the current 
market value with an option to purchase, 
expiring at the end of 197 6. ' 

Pursuant to Council's instructions, the Supervisor 
of Properties, in conjunction with the Director 
of Legal Services, has conducted negotiations with 
the Solicitor for MAQ Holdings Ltd. and the 
representatives of the two senior governments to 
conclude a reasonable settlement. 

In the interim, because of their insecure ownership 
of the property due to the City's option, the 
purchasers allowed the property to be sold at the 
1977 tax sale and it therefore must be redeemed 
before November 9, 1978. 

After extensive negotiations, a proposed settlement 
has now been agreed tQ subject to City Council's 
approva]y on the following basis: 

Revised Purchase Price $190,733.75 
Less Original Purchase 

Price (June 9, 1970) 51,000.00 

Partnership to be responsible 
for taxes from June 9, 1970 


Net amount of revised purchase 

price payable by MAQ Holdings $128,310.95 

Limited 

Purchaser to pay all property taxes including associated 
interest, penalties, miscellaneous costs, outstanding 
against the subject property forthwith. 

Revised purchase price to be paid by October 2, 1978. 


to March 8, 1976. 


11,422.80 


Page 2 
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Purchaser to grant an Option to Purchase in favour 
of the City of Vancouver at the revised purchase 
price of $190,733.75, such option to be in 
registerable form satisfactory to the Director of 
Legal Services. The aforesaid option may be 
exercised if: 

(a) the purchaser does not commence construction 
by completing the installation of foundations 
within eighteen months of payment date 

of October 2, 1978; 

(b) the purchaser does not complete construction 
within thirty-six months of the date of 
payment of October 2, 1978. 

The proposed settlement is considered reasonable and 
has been endorsed by Central Mortgage and Housing 
Corporation and by the Minister of Municipal Affairs 
and Housing for the Province. 

The Supervisor of Properties therefore recommends: 

THAT Council authorize the Supervisor of Properties 
to conclude negotiations for a revised sale price 
of Lot C, Block 61, D.L. 181, Plan 196, on the 
foregoing basis, and subject to all documentation 
being to the satisfaction of the Director of 
Legal Services." 

The City Manager RECOMMENDS that the recommendations of the 
Supervisor of Properties be approved. 


COUNCIL ACTION SEE P46EfS). 
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Board of Administration, December 11, 1970 . . . (PROPERTIES) ... 6 


Item No. 5 cont'd 


Standard Auto Policy with Third Party Liability ) _q „ „ 

and Passenger Hazard $1,000,000.00 inclusive limits) , VjSU . uu 

Standard Non-owned Policy with Third Party ) -, 

Liability $1,000,000.00 inclusive limits ) * l,U^b.UU 


A comparison of claims experience compiled over ti:e past 
six years has been obtained from the City's broker and 
is shown below: 

PERCENTAGE 
OP 

YEAR PREMIUM CLAIMS PREMIUM 


1965 $ 6i|,7i|7.00 

1966 76,i|62.00 
10i|,276.00 


1967 
1968 
1969 


90,510.00 
88,850.00 


1970 1) 82,127.00 
109,503.00 


$86,218.00 
71,867.00 
Paid $i|8,860.00 

0/s 22,800.00 

Paid i|7,li|2.00 

0/S 950.00 

Paid 72,167.00 

0/S 33,035.00 

Paid 24,976.00 

0/S 34,905.00 


$ 71,660.00 
$ i|8,092.00 
$105,202.00 
$ 59,881.00 (2) 


133.16% 
93.99^ 

68.72^ 

53.13^ 
118. i|0^ 


72.91^ 
(To Sept. 
30/70. 


1) Earned premium to September 30, 1970. 

2) Losses to September 30, 1970. 

(O/S - outstanding claims against the City which have not been 
paid by the Insurance Company but a reserve has been set 
up in this amount.) 

RECOMMENDED that the tender submitted by Vancouver 
Holdings (B.C.) Ltd. on behalf of the Hartford Fire 
Insurance Company be accepted in accordance with the 
tender submitted." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 


6. Tender for Lease - Two Parking Sites 

S/E Corner of Pender Keefer Diversion 
S/S of Haro-Smithe Connector 


The Supervisor of Property and Insurance reports as follows: 

"Tenders for these two sites were advertised in the 
local newspapers and opened by the Board of Administration 
on November 30, 1970, in accordance with usual tendering 
procedure . 

Tenderers were to submit on the basis of the highest 
payment of rental either on a flat rate or a percentage 
of the monthly gross. (Both figures to be quoted.) 

Leases for both sites are to commence January 1st, 1971, 
and the lessee in each case will bear all expenses with 
the exception of property taxes. 

continued , . . / 7 
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MANAGER'S REPORT 

August 30, 1978 

TO: Vancouver City Council 
SUBJECT: Hardship Applications 
CLASSIFICATION: RECOMMENDATION 


The Acting Director of Permits and Licenses reports as follows: 


"Recently, difficulty has been encountered arranging for 
owners or occupants of illegal suites, to appear before 
Council within a reasonable period following refusal by 
the Hardship Committee of a Hardship Application. 

The reports from this Department are submitted to the City 
Clerk's Office, usually within one week of the request to 
appear as a delegation. But, as noted by Council at the 
last Hardship appeal hearing, these reports are sometimes 
outdated by the time they are heard by Council. This delay 
arises from difficulties in scheduling the hearings at an 
evening session because of agenda or public hearing commit- 
ments. If sufficient time is given to this Department prior 
to the hearing of an appeal, the original report is updated. 
There are outstanding reports dating back over a year. 

To avoid undue delay in scheduling these Hardship Appeals 
and to eliminate the need for updating reports , a review 
of the current Hardship appeal procedure is warranted. 

Council may consider it appropriate to schedule, in advance, 
special Council meetings on Thursday evenings to hear appeals. 
These meetings could be arranged at six week intervals, but 
would, of course, be called only if necessary. 

The Acting Director of Permits & Licenses recommends that 
Council schedule in advance special Council meetings in- 
camera on Thursday evenings at six week intervals to hear 
Hardship appeals respecting illegal suites, to be held as 
required by the niomber of applications to be processed." 

The City Manager RECOMMENDS that the foregoing recommendation 
of the Acting Director of Permits & Licenses be approved. 


FOR COUNCIL ACTION SEE PA6E{S) 3. — 
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REPORT TO COUNCIL 
STANDING COMMITTEE OF COUNCIL 
ON 

PLANNING AND DEVELOPMENT 


August 31, 1978 

A meeting of the Standing Committee of Council on Planning 
and Development was held in the No. 1 Committee Room, third floor. 
City Hall, on Thursday, August 31, 1978, at approximately 12:45 p.m. 



PRESENT; 


ABSENT: 

ALSO PRESENT: 


Alderman Gibson, Chairman 
Alderman Brown 
Alderman Kennedy 
Alderman Puil 

Alderman Harcourt {on civic business) 

Alderman Ford 
Alderman Gerard 
Alderman Marzari 


CLERK TO THE 
COMMITTEE: 


M. L. Cross 


RECOMMENDATION 


1. The Residential Rehabilitation Assistance Program - Status 
Report 

The Conunittee considered a report of the City Manager dated 
August 25, 1978 (copy circulated) in which the Director of 
Planning provides a status report on Residential Rehabilitation 
Assistance Program administration, and outlines developments that 
have occurred over the last six month period. 

Mr. R. Youngberg, Associate Director, Area Planning, advised 
that the Planning Department currently has 17 staff members 
employed for the administration of RRAP in the 8 NIP areas of the 
City. These consist of 5 Promoters and 8 Advisers located at 
various Site Offices throughout the City and 2 Clerk-Typists, 1 
Senior Clerk and RRAP Administrator located at City Hall. 

Mr. Youngberg introduced Mr. G. Merwn, RRAP Administrator, 
who presented an audio-visual interpretation of the information 
contained in the report, including background of RRAP in the 
City and its administration in eight Neighbourhood Improvement 
Program areas, as well as outlining the RRAP loans committed and 
pending. The presentation included examples of houses that would 
be eligible for funding under RRAP, and the before and after results. 

In the report, a number of issues regarding the RRAP guidelines 
have been identified as a source of increasing concern: 

A. Income guidelines for home owners have not been changed 
since 1974, although there have been increases in income 
thus resulting in a considerable reduction in the 
funding available through RRAP for low and moderate 
income people. 

B. CMHC rental agreement enforcement should be looked at 
to ensure that landlords maintain rent controls. 

"C. Lack of municipal consultation prior to changes in the 
program. 


cent 'd . 
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Report to Council (1-2) 
Standing Committee on Planning and Development 
August 31, 1978 

Clause 1 continued 


D. Agency Fees have not increased but administration 
costs have. 

Increased costs are occurring for the following reasons: 

a. Salary and related adminstrative costs are increasing 
due to inflation. 

b. Due to the changes introduced by the Federal Government 
and increases in applicant's incomes, the Program is 
offering less benefit to the majority of potential 
RRAP applicants. Greater efforts are now required in 
the promotion of the Program and in the encouragement 
of the applicants. Cancellations are increasing. 

c. Although CMHC has introduced change to the Program 
Design, revised promotional materials and forms have 
not yet been provided. In order to carry on promo- 
tional and delivery efforts, the City has had to 
produce its own materials. No allowance is made for 
such expenses in the Agency Fee. 

d. Considerable time is spent providing additional 
information requested by CMHC. 

CMHC has stated that the fee structure is to be "periodically 
re-examined and updated to reflect changes in costs and services". 
Despite requests made by City Planning staff, this has not occurred. 

The City Manager advised that he had discussed the matter of 
Agency Fees \;ith the Director of Finance who is satisfied that the 
Program is more or less breaking even. The Director of Planning 
will be reporting back in October with further information on 
costs for administering RRAP. 

The Committee 

RECOMMENDED 

A. THAT the City RRAP staff prepare a full report for 
submission to the Minister of State for Urban Affairs, 
outlining the urgent need for the review and adjust- 
ment of the Homeowner Income Guidelines. 

B. THAT the Minister of State for Urban Affairs be 
requested to authorize CMHC to undertake an immediate 
review of the Agency Fee Schedule and update the fees 
to reflect current changes in costs and services. 

C. THAT City Council reaffirm its desire to both the 
Federal Minister of State for Urban Affairs and the 
Provincial Minister of Housing and Municipal Affairs 
that CMHC consult with the Municipalities responsible 
for the administration of RRAP prior to implementing 
Program changes. 

D. THAT the Director of Planning report back to the 
Committee at the end of October with further information 
on the costs of administering RRAP in Vancouver. 

***** 


The meeting adjourned at approximately 1:15 p.m. 


FOR COUNCIL ACTION SEE PAGE(S) .S 


REPORT TO COUNCIL 


STANDING C0r4MITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


August 31, 1978 

A meeting of the Standing Corainittee of Council on Planning 
and Development was held on Thursday, August 31, 1978, at 
1:45 p.m., in the No. 1 Committee Room, third floor. City Hall. 

PRESENT: Alderman Gibson (Chairman) 
Alderman Brown 
Alderman Kennedy 
Alderman Puil 


ABSENT; 


Alderman Harcourt (Civic Business) 


CLERK: 


M.L. Cross 


RECOMMENDAT IONS 

1. Point Grey Road Waterfront Plan 

The Committee considered a report of the City Manager dated 
August 17, 19 78, (copy circulated) in which the Director of 
Planning advises that the following policy was considered by the 
Standing Committee on Planning and Development on February 17, 
1976: 

"The Director of Legal Services be instructed to prepare 
an amendment to the Zoning & Development By-law (No. 3575) 
that would require all designs for retaining walls to be 
approved by the Director of Planning who would give regard 
to location, extension from existing cliff face, materials, 
landscaping, texture, etc., and the City Engineer who would 
give regard to structural adequacy and safety. In no case, 
however, may seawalls be constructed to extend the existing 
land form at the top of the cliff." 

Following discussion of this policy, the Committee agreed to 
change the word 'seawall' to 'retaining wall' and 'existing land 
form' to 'previous land form' . 

On December 7, 1976, Council had before it a final set of 
policies dealing with Point Grey Road acquisition and development. 
The wording of policy 7 had not been amended to reflect the 
changes recommended by the Committee. The Director of Planning 
feels that Policy #7 of the Point Grey (North Side) Property 
Acquisition and Development Plan should be amended to reflect 
Committee's initial intentions and also for consistency in wording 
and interpretation. 

The Committee 

RECOMi-IENDED 

THAT Policy #7 of the Point Grey Road (North Side) Property 
Acquisition and Development Plan be amended by changing the 
word 'seawall' to 'retaining wall' and 'existing land form' 
to 'previous land form'. 
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2. Amendment to Zoning & Development By-law 
Commercial and Industrial Schedules 


The Committee considered a report of the City Manager dated 
August 23, 1978, (copy circulated) in which the Director of 
Planning advises that the recommendations represent the third 
stage in a series of amendments prepared by the Staff Consultant, 
By-laws, and is designed to renovate the Zoning and Development 
By-law. The proposals deal primarily with the Commercial, Historic 
Areas and Industrial District Schedules, but also affect the FM-1 
District Schedule (Fairview Slopes), the Cedar Cottage CD-I By-law 
and other miscellaneous sections of the By-law. 

Mr. B. Porter, By-law Consultant, outlined the major 
amendments. He advised that there were a series of minor 
amendments to be made to the proposed Commercial and Industrial 
District Schedules which he would submit to the Clerk. 

The Committee 

RECOMMENDED 

A. THAT the Director of Planning be instructed to apply to 
amend the Zoning and Development By-law generally as 
described in Appendix B to the report of the City 
Manager dated August 23, 1978, and the matter be referred 
direct to a Public Hearing. 

B. THAT the Director of Planning be instructed to apply to 
amend the Zoning and Development By-law to replace the 
present Commercial, FM-1 Industrial and Historic Area 
Schedules with schedules generally the same as those in 
Appendices C and D to the report of the City Manager 
dated August 23, 1978, and the matter be referred direct 
to a Public Hearing. 


3 . Amendments to the Subdivision By-law 

The Committee considered a report of the City Manager dated 
August 10, 1978, (copy circulated) in which the Director of 
Planning advises that By-law 3334, the Subdivision By-law, has 
been in need of review and amendment for some time and its 
revision has been part of the responsibilities assigned to the 
Staff Consultant (By-laws) in the Planning Department. This report 
contains the recommendations for amending the regulations 
concerning subdivision. It is proposed to repeal By-law 3334 and 
enact a new by-law. 

Mr. B. Porter, By-law Consultant, advised that the proposed 
new by-law incorporates suggestions from the Director of Planning, 
the Zoning Division, the Director of Legal Services, the Acting 
Director of Permits and Licenses and Engineering Department 
representatives in the Traffic Division, Water, Sanitation and 
Material Division, Departmental Services and Sewers Division and 
the Land Survey Branch. 

The Committee 

RECOMMENDED 

A. THAT the present Subdivision Control By-law 3334 be 
repealed and the Director of Legal Services be 
instructed to bring forward a by-law to enact the 
proposed changes as indicated in Appendix A to the 
report of the City Manager dated August 10, 1978. 

B. THAT City Council request a Cabinet order pursuant to 
Section 181 of the Vancouver Charter to change 'twenty 
acres' to 'eight hectares'. 


Alderman Gibson expressed the Committee's thanks to Mr. 
Porter for his dedication and thoroughness in doing the 
thankless job of amending the City's Zoning and Development 
By-law and preparing the new Subdivision Control By-law. 
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4 . Floor Space Ratio and Floor Areas 
of Apartment Buildings (Lofts) 

On August 3, 1978, the Committee considered a report of the 
City Manager dated July 12, 1978, (on file in the City Clerk's 
Office) in which the Director of Planning advised that Mr. J. 
Baker, on behalf of Mr. A. Molnar, Realmar Developments Corporation, 
had requested that the matter of loft or attic spaces in apartment 
buildings be brought to the attention of the Planning and 
Development Committee and that enforcement action by the Permits 
and Licenses Department be withheld until the issue had been 
dealt with. The City Manager requested the Director of Permits 
and Licenses to withhold enforcement action pending discussion 
by the Committee. 

Mr. R. Scobie, Zoning Division, advised that the Planning 
Department had no objection to loft areas as long as they were 
included in the floor space ratio. Mr. R. Hebert, Acting Director 
of Permits and Licenses, advised that in some instances, 
construction deviates after the plans have been approved and the 
occupancy permits issued. Inspections have found that 'unused 
attic space' was in fact being finished and used as habitable 
floor area. 

The Director of Planning recommended that loft areas with 
ceiling heights exceeding four feet be included in FSR calculations 
and that normal enforcement action take place on those existing 
contrary to the approved permits. A member of the Committee moved 
that the recommendation of the Director of Planning be approved 
but the motion was withdrawn later in the meeting as Mr. J. Baker, 
solicitor, and Mr. A. Molnar, Realmar Developments Corporation, 
requested time to prepare a more detailed presentation. The 
Committee deferred consideration of the matter until a future 
meeting of the Committee. 


Prior to today's meeting, the City Manager submitted a 
memorandum to the Mayor and members of Council (on file in the 
City Clerk's Office), noting that during the discussion on 
August 3rd, the Committee was given the impression by Mr. Baker 
that apart from the disagreement of loft spaces, the projects 
meet the City's by-laws. He circulated a list of dealings the 
Permits and Licenses Department had with Mr. Molnar 's projects. 
Mr. Bowers noted that many of the problems were not connected 
with the philosophical differences of opinion over loft spaces. 

Mr. Molnar submitted a letter dated August 31, 1978, to the 
Chairman (copy circulated) indicating that he would reply to the 
memorandum of the City Manager but that it would be done on 
another occasion as his appearance before the Planning and 
Development Committee is to deal with the planning issue of lofts 
and not with enforcement procedures. 

Mr. Baker submitted a letter dated August 30, 1978, from 
Mr. R.A. Maclntyre, Architect, (copy circulated) in which he 
supports the exclusion of loft spaces from FSR as this exclusion 
would not affect the concerns that have been expressed i.e. 
parking, density, height of buildings, but would permit a greater 
flexibility in housing design. Mr. Baker also submitted a letter 
dated August 23, 1978, from Mr. G. Sixta, Director of Planning, 
District of Surrey, (copy circulated) outlining the background of 
the District's policy with regard to density. 


cont ' d. 


63 


Report of Standing Committee 
on Planning and Development, 
August 31, 1978 .... 

Clause No. 4 continued 

Mr. Baker noted that the City has an obligation to enforce 
by-laws -- either you change them or you enforce them. If you 
decide to enforce, you have to enforce against owners of single 
family houses, etc., who are utilizing 'attic space' as habitable 
space, not just one single person. If you are going to change 
the by-law you should refrain from enforcement until there has 
been an opportunity to do so. 

Mr. Bowers stated that there are two separate problems with 
respect to loft areas. There are going to be further developers 
with plans that show loft spaces. There should be an instruction 
as to whether or not spaces over four feet high should be included 
in FSR calculations regardless of whether the drawings say 
'unused space' or like terminology. The second problem is how to 
deal with those buildings already constructed. 

Mr. R. Spaxman, Director of Planning, advised that the by-law 
has been designed to permit flexibility. Lofts are encouraged but 
they must be included in the FSR calculations. Some buildings 
have been designed with lofts that comply with the Zoning and 
Development By-law. What appears to be happening is that in view 
of the economic situation, developers are trying to squeeze the 
maximum FSR out of developments. 

Mr. Molnar advised that with respect to the building at 1345 
West lf3th Avenue, proper channels were follov/ed regarding 
all inspections. An occupancy permit was issued on October 13, 
1977. On November 18, 1977, a letter was sent from the City 
Building Inspector noting that loft areas have been created over 
the bathroom, kitchen and dining areas of the dwelling units on 
the top floor. Mr. Molnar emphasized that no loft areas were 
created by Realmar Developments Corporation after the issuance 
of the occupancy certificate. 

Mr. Hebert advised that at the final inspection, the building 
complied with the by-law and the occupancy permit was issued. The 
Deparment received complaints on October 22, 19 77, that plumbing 
work was being done. No plumbing permit had been issued. On 
inspection, it was found that extra space was being utilized that 
was not on the plans. A laundry room also was being constructed 
in an area designated for parking. Realmar Developments was 
advised and the occupancy certificate was withdrawn because of 
non-compliance with the by-law. 

Mr. Molnar reiterated that no work was done in the loft areas 
after the building was sold. 

Mr. Hebert advised the Committee that advertising in the 
local newspapers indicated that loft areas could be used - '24 foot 
high ceilings - add extra living space. ' 

The Committee agreed that further information was necessary 
with respect to the date of sale of the units on the top floor and 
to whom each unit was sold. A legal opinion should be obtained 
with respect to the best method of enforcement of the existing 
buildings that are contrary to the by-law. 

The Committee 

RECOl/lMENDED 

A. THAT loft areas/storage space with ceiling height exceeding 
four feet be included in the FSR calculations as now 
required by the Zoning and Development By-law. 

B. THAT the Director of Permits and Licenses and the Director 
of Legal Services determine the date of sale and purchaser 
of the units in question at 1345 West 15th Avenue and 
investigate methods of enforcement of the existing buildings 
that do not comply with the by-law, and report back. 


The meeting adjourned at approximately 3:07 p.m. 

FOR COUNCIL ACTION SEE PAGE(S) 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


AUGUST 31, 1978 


A meeting of the Standing Committee of Council on Community 
Services was held on Thursday, August 31, 1978, in Committee 
Room No. 2, Third Floor, City Hall, at approximately 1:30 P.M. 


PRESENT : 


COMMITTEE CLERK: 


Alderman Rankin, Chairman 
Alderman Bellamy 
Alderman Ford 
Alderman Gerard 
Alderman Marzari 

H. Dickson 


Adoption of Minutes 

The Minutes of the Community Services Committee meeting of 
Thursday, August 17, 1978, were adopted. 

Recorded Vote 

Unless otherwise indicated, votes of the Committee on all items 
are unanimous. 


RECOMMENDATION 

1. Liquor Permit Application - 52 Powell Street 
Development Permit Application No. 81468 

The Committee had before it for consideration a Manager's 
report dated August 17, 1978, on the application of Mr. John 
Jones for Development Permit Application No. 81468 to use a 
portion of the main floor of the building at 52 Powell Street 
as a holding bar in conjunction with the proposed restaurant. 

In the report, the Director of Planning reported as 
follows : 

"Ihe above noted Development Permit i^lication has been filed to use 
a portion of the main floor of the building as a holding bar area, in 
conjunction with the proposed restaurant. 

niis development is situated on the south side of Powell Street, east 
of Carrall Street. 

The proposed holding bar development will provide an assembly area of 
approximately 350 sq. ft. (11.2% of the floor area of the restaurant). 
The proposed seating capacity for the dining area is 195 and the 
proposed seating area for the holding bar is 22. 

The Liquor Control and Licensing Act permits up to 25% of the total 
seating available in the dining area (maximum 50) as seating for a 
holding bar. In accordance with the Act, the applicant is permitted a 
maximum of 49 seats. 

No oorrplaints have been received from the Health Department. Ihe 
Police Department has reconmended favourable consideration. 

Ihe Director of Planning is prepared to approve this Development 
Permit implication, subject to revised drawings being submitted to 
comply with all City and Provincial Regulations, but before making a 
final decision, is referring the application to City Council through 
the Standing Ccatmittee on Ccanmunity Services for consideration of the 
new liquor outlet.' 


Continued 


Report to Council 

Standing Committee of Council on Community Services 
August 31, 1978 


(III-2) 


Clause No. 1 Continued 

Appearing before the Committee on this matter was a 
representative from the Planning Department. 

Following brief discussion, it was 

RECOMMENDED 

THAT the Director of Planning be advised that Council 
has no objection to the issuance of Development Permit 
Application No. 81468 to Mr. John Jones to use a portion 
of the main floor of the building at 52 Powell Street 
as a holding bar in conjunction with the proposed 
restaurant . 


2. Liquor Permit Application - 841 Denman Street 
De velopment Permit Application No. 81493 

The Committee had before it for consideration a Manager's 
report dated August 11, 19 78, on the application of Mr. P. Hui 
for Development Permit Application No. 81493 to use a portion 
of the main floor of the building at 841 Denman Street as a 
holding bar in conjunction with the existing restaurant. 

In the report, the Director of Planning reported as 
follows : 

'The above noted Development Permit Application has been 
filed to use a portion of the main floor of the building 
as a holding bar area, in conjunction with the existing 
restaurant. 

This development is situated on the west side of Denman 
Street, south of Robson Street. 

The proposed holding bar development will provide an assembly 
area of approximately 740 sq. ft. (16.7% of the floor area of 
the restaurant) . The proposed seating capacity for the dining 
area is 166 and the proposed seating area for the holding bar 
is 41. 

The Liquor Control and Licensing Act permits up to 25% of the 
total seating available in the dining area (maximum 50) as 
seating for a holding bar. In accordance with the Act, the 
applicant is permitted a maximum of 42 seats. 

No complaints have been received from the Health Department. 
The Police Department has recommended favourable consideration. 

The Director of Planning is prepared to approve this Develop- 
ment Permit Application, but before making a final decision, is 
referring the application to City Council through the Standing 
Committee on Community Services for consideration of the new 
liquor outlet. ' 

Appearing before the Committee on this matter was a 
representative from the Planning Department. 

Following brief discussion, it was 

RECOMMENDED 

THAT the Director of Planning be advised that Council 
has no objection to the issuance of Development Permit 
Application No. 81493 to Mr. P. Hui to use a portion of 
the main floor of the building at 841 Denman Street as 
a holding bar in conjunction with the existing restaurant. 


Continued . . . 
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3 . Senator Hotel, 1212 Granville Street 

Council, on August 15, 19 78, approved the following recom- 
mendation from the Community Services Committee: 

"THAT the Medical Health Officer report back to the Community 
Services Committee at the end of August 1978 on the Senator 
Hotel, 1212 Granville Street, and unless there has been 
substantial improvement by the hotel to comply with the 
Lodging House By-law, the hotel be closed." 

The Committee had before it for consideration a Manager's 
report dated August 25, 1978, in which the Medical Health Officer 
reported as follows: 


"An inspection was carried out August 24, 1978 which revealed 
that there have been no substantial improvements carried out 
in the above-mentioned premises. 

The Interim Lodging House Operating Permit expires August 31, 
1978. The Health Department intends to issue closure orders 
for this Lodging House, effective September 30, 1978." 


Both the operator of the hotel, Mr. H. Wardell, and the 
owner, Mr. W. Paakspu, were advised and the latter appeared at 
the meeting. 

A spokesman from the Health Department advised the Committee 
there still has been no change in the condition of the Senator 
Hotel and the Health Department intends to issue closure orders 
this day effective September 30, 1978. 

The owner of the building was advised by the Committee that 
if he intends to reopen the hotel, he must first satisfy the 
Medical Health Officer that all repairs have been made. 

Following discussion, it was 

RECOMMENDED 

THAT the City Manager's report dated August 25, 1978 
on the Senator Hotel, 1212 Granville Street, be 
received. 


4 . Condition of Property - Moss and Fairmont Streets 

The Committee had before it for consideration a Manager's 
report dated August 24, 19 78, in which the Acting Director of 
Permits & Licenses reported as follows: 

"Recent inspections show that the repairs and painting have 
been completed on 5239 and 5255 Fairmont Street and 5178 Moss 
Street. The yards are in a generally tidy condition. 

5188 Moss Street is vacant, boarded up and secure. Most of 
the sand and gravel that was being stored behind these premises 
has been removed and the operators of Best Lumber and Builders' 
Supplies Ltd. state that they will not be using the rear yards 
of either 5188 Moss Street or 5255 Fairmont Street for business 
purposes. 

Rechecks will be made from time to time to ensure that the con- 
dition of these buildings and sites does not deteriorate." 


Continued 
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Item No. 6 cont'd 

Site #1 (S/E corner of Pender-Keef er Diversion 

being Lot 1 & 2 of G, Blk. 11^, D.L. 196 & 2037) 

Lease to be for a term of 5 years, subject to 6 months 
notice of cancellation. The successful tenderer to 
provide landscaping, remove existing service station and 
oil tanks and to have the option of removing the existing 
restaurant building. The site will provide approximately 
70 stalls of parking space. 

The following bids were received for this site: 

1) Imperial Parking Ltd. - $3,I(.60.00 or 80fo of gross revenue 

per month 

2) Aide Auto Parks Ltd. - $2,906.00 or 83% of gross revenue 

per month 

3) John Persic - $1,700.00 or 66^ of gross revenue 

per month 

!(.) Metro Parking Ltd. - $1,200.00 per month. (No gross 

figure submitted) 

An analysis of these bids indicates that the highest 
revenue to the City will be received from Imperial 
Parking Limited in the amount of $3,Ij.60.00 or 8ofo of the 
gross per month, whichever is the greater. 

Site #2 (S/S of Haro-Smithe Connector 

being Ptn. Lot 1, Blk. 6, D.L. l85, Plan 13701) 

The lease to be for a term of 5 years subject to the lessee 
permitting access through the easement area to B.C. Hydro 
and Power Authority. The site will provide approximately 
28 stalls of parking space. The following bids were 
received for this site. 

1) Imperial Parking Ltd. - $I(.65.00 or 75 % of gross revenue 

per month 

2) Aide Auto Parks Ltd. - $368.00 or 83^ of gross revenue 

per month 

3) Metro Parking Ltd. - $235.00 per month. (No gross figure 

submitted ) 

An analysis of these bids, taking into account the 
revenue created by the existing surrounding development 
as well as the development in the area proposed for the 
next 5 years, indicates that the offer from Aide Auto 
Parks Ltd. at $368.00 or 83^ of the gross per month, 
should produce the highest revenue to the City for the 
5 year term. 

In both cases, the successful tenderer is required to 
submit a yearly statement of the gross income certified 
by a Public Accountant. 

RECOMMENDED that the following offer be accepted: 

Site #1 Situated S/E corner of Pender-Keef er Diversion 

being Lots 1 & 2 of C, Blk. li^, D.L. 196 & 2037. 

The offer from Imperial Parking Ltd., in the amount of 
$3,i(-60.00 or 60^ of the gross revenue per month which- 
ever is the higher. 

Site #2 Situated S/S of Haro-Smithe Connector being 

Portion of Lot 1, Blk. 6, D.L. l85. Plan I37OI. 

The offer from Aid Auto Parks Ltd. in the amount of 
$368.00 or 83^ of the gross revenue per month, which- 
ever is the higher. 

And that, in each case, leases be drawn to the satis- 
faction of the Corporation Counsel. ' 

Your Board RECOMMENDS the foregoing recommendation of the 
Supervisor of Property & Insurance be adopted. 
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Clause No. 4 Continued 

A representative from the Permits & Licenses Department 
appeared before the Committee and advised that the Department 
will continue to monitor this property. 

Following discussion, it was 

RECOMMENDED 

THAT the City Manager's report dated August 24, 1978 
on 5158-5188 Moss Street and 5239-5255 Fairmont 
Street, be received. 


5 . Entertainment in Cabarets 

The Committee had before it for consideration a Manager's 
report dated August 14, 1978 (copy circulated) in which the 
Director of Legal Services advised there are several unresolved 
aspects regarding the prohibition of minors from cabarets in the 
City. 

In the report, the Director of Legal Services suggested the 
Committee should hear from the Police Department before pro- 
ceeding with the by-law. 

During discussion, the Committee felt that the Director of 
Legal Services should proceed and prepare a draft by-law which 
would prohibit all persons under the age of 19 from entering 
licensed premises and that the Police be requested to appear 
before the Committee when the draft by-law is before it. 

Following discussion, it was 

RECOMMENDED 

A. THAT the Director of Legal Services prepare for 
the Community Services Committee a draft by-law 
to prohibit all persons under the age of nineteen 
(19) years from entering licensed premises. 

B. THAT representatives of the Police Department be 
invited to attend the Community Services Committee 
when the draft by-law is before it. 


6 . Hotel Vancouver re Fire By-law 

Council, on February 21st, 197 8, approved the following 
recommendations from the Community Services Committee: 

"A. THAT City Council require C.N. Hotels to submit to 
the Community Services Committee: 

i) an undertaking to carry out the necessary work 
to have the Hotel Vancouver comply with the 
City Fire By-law; 

ii) a schedule acceptable to the Fire Chief for 
the work to be completed within eighteen months 
of February 9, 1978; 

iii) monthly progress reports on work being under- 
taken at the Hotel Vancouver, such reports to 
be submitted to the Fire Chief who will report 
monthly to the Community Services Committee. 
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Clause No. 6 Continued 


" B. THAT the City prosecute C.N. Hotels for failure to 

comply with the City fire by-law if the owners of the 
hotel do not comply with any of the foregoing. 

C. THAT the City Manager report to the Community Services 
Committee on the functions and jurisdictions of the City 
Fire Chief as compared with the Provincial Fire Marshal, 
such report to include comment on whether the Provincial 
Fire Marshal can delegate his full powers to the City 
Fire Chief who acts as his deputy." 


On August 15, 1978, Council considered a report from the 
Community Services Committee and a letter from Mr. A. H. Hart, 
Senior Vice-President of Canadian National, and passed a motion 
that the resident Director of Canadian National be requested to 
appear before the Standing Committee on Community Services when 
the next progress report on Fire By-law upgrading for the Hotel 
Vancouver is before it. 

The Committee had before it for consideration a Manager's 
report dated August 24, 1978 (copy circulated) along with an 
extract from the Community Services Committee meeting of 
July 27, 1978 and the letter from Mr. A. H. Hart and the Fire 
Chief's response to that letter. 

Mr. Hart appeared before the Committee this date along 
with the Chief Fire Warden. 

Mr. Hart addressed the Committee reiterating statements 
contained in his earlier letter to the Mayor and requested that 
Canadian National be provided some relief from certain require- 
ments of the fire regulations. 

Specifically, Mr. Hart requested that the installation of 
sprinklers not be required in the ballroom area; that smoke 
detectors be permitted instead. In addition, Mr. Hart requested 
relief from the requirements for architectural modifications to 
the hotel involving new exits from the ballroom onto Burrard 
Street and from the Allouette Room onto Hornby Street, plus 
the installation of a fire-rated passage from the B.C. Ball- 
room through the kitchen to the existing stairs. Mr. Hart 
indicated Canadian National and its consultants have no solution 
to the problem posed by the requirement of a new passage way 
from the B.C. Ballrom because it would require a 14' wide strip 
be taken from the kitchen area, thus rendering the kitchen too 
small to prepare meals for the very large banquets held in the 
B.C. Ballroom. 

On the matter of the required staircases, Mr. Hart said 
Canadian National has no alternate solution at this time and 
explained that these staircases, along with the required enclo- 
sure of the grand staircase, will destroy the aesthetics of 
the main hotel lobby which Canadian National is hesitant to do. 

In response, the Chief Fire Warden explained that sprinklers 
are required in the ballroom area because no restriction has been 
placed on the use of the ballroom area at the request of Canadian 
National. If Canadian National had agreed to no longer use the 
ballroom area for certain types of displays, then smoke detectors 
would have been sufficient, but the Fire Department is not pre- 
pared to change its requirements. 
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Clause No. 6 Continued 

It was noted from the Manager's report dated August 24, 1978 
that the Fire Chief feels the proposal by Mr. Hart is totally 
unacceptable and that the requirements for the stair wells, as 
ordered by the Fire Marshal to provide proper means of egress, h.re 
the very minimum acceptable standards. 

In response to the expressed concerns of the Committee that 
Canadian National complete all aspects of the upgrading program 
within 18 months of February 9, 1978, Mr. Hart assured the Com- 
mittee that Canadian National will stick to the timetable. 

The Committee inquired how long it would take Canadian 
National to prepare its own solutions to the problems outlined by 
Mr. Hart and he replied it would take three to four months. 

It was agreed that the Committee would, in three to four months, 
examine alternative proposals by Canadian National to meet fire 
regulations in the problem areas outlined this date by Mr. Hart, it 
being understood that these new proposals will not delay progress 
towards full compliance by the deadline. 

The Committee requested the Deputy City Manager to report 
back to the Committee in accordance with Recommendation "C" of the 
Committee approved by Council on February 21, 1978, on the functions 
and jurisdictions of the City Fire Chief compared with the Provin- 
cial Fire Marshal. 

It was 
RECOMMENDED 

THAT the City Manager's report dated August 24, 1978, 
on the fire by-law upgrading program at the Hotel 
Vancouver, be received. 


7 . Community Services Grant Requests 

The Committee had before it for consideration a Manager's 
report dated August 24, 19 78 (copy circulated) in which the 
Director of Social Planning reported on a number of applications 
for grants and made recommendations on these grant applications. 

Ms. Susan Anderson and Ms. Renata Shearer of the Social Plan- 
ning Department appeared before the Committee on this matter, 
providing brief explanations for the department's recommendations 
on each grant application and answering questions from the Committee. 

The Committee 
RECOMMENDED 

A. THAT Council approve grants to the following 
organizations in the amounts indicated: 


ASK Friendship Centre $4,870 

Crossreach Seniors 5,682 
Marpole-Oakridge Area Council 

Seniors Care Program 5,29 6 

Coast Foundation 2,340 

Mt. Pleasant Neighbourhood House 1,000 

Cerebral Palsy Association of B.C. 1,000 


subject to any terms and conditions of the 
Director of Social Planning as contained in 
the Manager's report dated August 24, 1978. 


Continued . . . 
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B. THAT no grant be made to the Canadian Wheelchair 
Sports Association and that no action be taken on 
the application for a grant from The Voice of the 
Cerebral Palsied until a further joint proposal from 
The Voice of the Cerebral Palsied and the Cerebral 
Palsy Association is submitted. 

A recommendation for a grant of $15,000 to the Greater 
Vancouver Conference of Local Area Councils was lost. 

Alderman Rankin is recorded as voting in opposition to the 
motion that no grant be made to the Canadian Wheelchair Sports 
Association. 


8 . Co ndition of Family and Juvenile Courts, 2625 Yale Street 

Council, on June 27, 1978, approved the following recommenda- 
tions from the Community Services Committee: 

"A. THAT the Attorney-General's Department be urged to complete 
the renovations to the Family and Juvenile Court Building 
at 2625 Yale Street in accordance with the commitment given 
by the Attorney-General to the City on February 2nd, 1978. 

B. THAT representatives of the B.C. Building Corporation and 
the Attorney-General's Department be requested to appear 
before the Community Services Committee to provide a 
progress report on the construction of a new Family and 
Juvenile Court Building. 

C. THAT the City Manager investigate the lack of a sandwich 
vending machine at the Family and Juvenile Court Building 
at 2625 Yale Street." 

Appearing before the Committee this day was Mr. P. Graham of 
the Family Courts Committee, who distributed copies of a brief dated 
August 31, 1978 (on file in City Clerk's office) in which he sug- 
gested the Attorney-General's Department be required to lease more 
up-to-date centrally located premises to house the family courts 
pending the completion of new premises in the light of the depart- 
ment's failure to carry out required alterations at 2625 Yale Street. 

Mr. Graham told the Committee the City's Family Courts Com- 
mittee may not wish to continue as a committee if the Attorney- 
General's Department does not meet the City's fire and health 
requirements for its feimily courts. 

The Clerk advised that representatives of the B.C. Building 
Corporation and the Attorney-General's Department are expected to 
attend the Community Services Committee meeting on Thursday, 
September 14, 1978. 

Following discussion, it was 
RECOMMENDED 

THAT the brief dated August 31, 19 78, from Mr. P. 
Graham of the Family Courts Committee, be deferred 
for consideration with representatives of the B.C. 
Building Corporation and the Attorney-General's 
Department on Thursday, September 14, 1978. 


The meeting adjourned at approximately 2:45 P.M. 

FOR COUWGL &am SEE PAGE(S) 
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RErORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


AUGUST 31, 1978 


A meeting of the Standing Committee on Finance and Administration 
was held on Thursday, August 31, 1978, in the No. 3 Committee Room, 
Third Floor, City Hall, at 3:30 p.m. 


PRESENT : Alderman Brown, Chairman 
Alderman Gerard 
Alderman Gibson 
Alderman Puil 

ABSENT : Alderman Marzari 


COMMITTEE 

CLERK : G. Barden 


RECOMMENDATION 


1. B.C. Cancer Foundation 
- Grant Request 


On May 2, 1978, City Council approved the recommendation of the 
Standing Committee of Council on Finance and Administration that a 
grant not be approved for the B.C. Cancer Foundation as the Commit- 
tee was of the opinion that the Foundation was in a sound financial 
position and because a precedent would be set for a multitude of 
similar requests from other research organizations. 

In a letter dated July 25, 1978, the B.C. Cancer Foundation 
requested that their request for $27,000 in the form of tax relief 
on the property at 6 01 West 10th Avenue be reconsidered. 

Mr. P.M. Thornton, President, and Mr. D. Devine, First Vice 
President, B.C. Cancer Foundation, attended the meeting and advised 
that the space they had been renting at 601 West 10th Avenue is no 
longer being rented and since it is a charitable organization, they 
should be eligible for tax exemption on their building for 1977, 
1978 and subsequent years. 

The Director of Finance advised that the Foundation's eligi- 
bility for exemption would have to be investigated and if they 
qualified they would only receive exemption for 1979. 


Following further discussion, it was 
RECOMMENDED 

THAT the Director of Legal Services report on the question 
of eligibility for tax exemption under the provisions of 
the Charter for the B.C. Cancer Foundation at 601 West 
10th Avenue. 


cont'd 



Report to Council 

Standing Coitunittee on Finance & Administration 
August 31, 1978 


(IV- 2) 


CONSIDERATION 


2. 


Follow-up of Finance Committee Review of Department 
of Permits & Licenses - Development Division 


The Committee considered the attached Manager's Report dated 
August 2, 1978, wherein the Acting Director of Permits & Licenses 
reported on the waiting time encountered by applicants prior to 
being served at the Permit Counter, which was identified by the 
Departmental Review as being a major defect in the quality of 
service provided by the Department of Permits and Licenses. The 
departmental objective in waiting time prior to being serviced 
at the Plan Checking Counter is a maximum average of 15 minutes. 
The former waiting time was an average of 35 minutes and this has 
presently been reduced to an average of 20 minutes. 

The report outlines several changes in procedure that have 
been studied to effect some improvement in the quality of service 
provided. However, the changes have not been successful in improv- 
ing the service. 

Following the study, the officials concluded that staff serving 
the public must be augmented if the waiting time by the public is 
to be reduced. City officials recommended that the temporary 
Clerk III position be made permanent, thus providing an additional 
6 months counter service. It is the City's policy to recover 100% 
of the cost of service through permit fees. Thus the additional 
cost of this proposal will be borne in revised permit fees and 
there will be no additional cost to the general taxpayer. 

Following discussion, the following Motion was put and resulted 
in a tie vote and is, therefore, submitted to Council for CONSIDERA- 
TION: 

A. THAT the permanent position of Plan Schedule Clerk 
be established subject to classification by the 
Director of Personnel Services. 

B. THAT the additional funding in the amount of $7,126 
to cover the 1978 estimated cost be provided from 
the Contingency Reserve Account. 


The Committee considered the attached Manager's Report wherein 
the Director of Finance reported on the need for an additional 
payroll clerk in the Finance Department. 

The following points were made by the Director of Finance and 
are explained in detail in the Manager's Report: 


During budget review one payroll clerk was reduced 

due to implementation of improved city payroll systems. 

In July 1977, 200 Library Board casual employees 
were transferred to the City payroll system. 

In January 1978, 265 Police and Health Department 
employees were transferred to the City payroll system. 


(Aid. Brown and Aid. Puil opposed) 


RECOMMENDATION 


3. 


Additional Payroll Clerk in Finance Department 


cont 'd 
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Report to Council 

Standing Committee on Finance & Administration 

August 31, 1978 (IV-3) 


Clause #3 continued: 


In June 1978, 250 Park Board employees (350 
during the sximmer) were transferred to the City 
payroll system. 

As of October 1978, the City Accounting Division 
will have to administer the Workers* Compensation 
Board Income Continuance Plan in accordance with 
the 1978 union negotiations. 

The Director of Finance advised he is fully aware of the con- 
cern about additional staff, however, following review it is indi- 
cated that one additional position must be provided in the Account- 
ing Division to handle the increased workload. 

It was suggested that there must be a decrease in the workload 
at the Park Board with the transfer rof the payroll to City Hall 
and, therefore, one staff person should be transferred from the 
Park Board to the City Accounting Division unless the Park Board 
can justify the continuation of the position. 


Following further discussion, it was 


RECOMMENDED 


A. THAT the City Manager review the staff positions 
of the Payroll branch in the Park Board with a 
view to reducing staff at the Park Board. 

B. THAT, pending the report from the City Manager, 
the staff of the City Accounting Division be tem- 
porarily increased effective September 1, 1978, 
by one payroll clerk at a cost for 1978 of $4,949 
(1978 rates) for salary and fringe benefits (recur- 
ring annual cost of $14,815), source of funds to 

be Contingency Reserve. 

C. THAT a desk, chair and calculator be purchased for 
the position at an estimated cost of $750, source 
of funds to be Contingency Reserve. 

D. THAT a report be submitted to the City Manager one 
year from the date of hiring, reviewing the work- 
load of the position with particular reference to 
the administration of the W.C.B. Income Continuance 
Plan. 


The meeting adjourned at approximately 4:30 p.m. 

FOR COUNCIL ACTION SEE PA6E(S) 
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REPORT TO COUNCIL 
COUNCIL COMI-IITTEE ON THE ARTS 

SEPTEMBER 6, 19 7 8 

A meeting of the Council Committee on the Arts was held on Wednesday, 
September 6, 1978, in Committee Room No. 1, Third Floor, City Hall, 
at approximately 9:00 a.m. 



PRESENT : Alderman Brown, Chairman 
Alderman Marzari 
Dr. G. Andrew 
Mr . B . Carey 
Mr. J. Dayton 
Mr. B. Freschi 
Mr. C. Wootten 
Mr . N . Young 

ABSENT : Mayor Volrich 

Alderman Gibson 
Ms. N. Baird 
Mr . L . Lauk 
Dr. D. McGann 
Mrs. D. Shadbolt 

ALSO 

PRESENT : Ms . F . Fitzgibbons 
COMMITTEE 

CLERK : G. Barden 


CONSIDERATION AND RECOMMENDATION ; 


1. Festival Guidelines 


The Council Committee on the Arts considered the attached 
Manager's Report dated June 7, 197 8, wherein the City Engineer and 
the Director of Social Planning reported on festival guidelines. 

Following discussion, the Committee submitted recommendation 
(A) in the City Manager's Report to Council for CONSIDERATION as 
follows: 


(A) (i) If Council wish to maintain past policy of paying 
for the street closure and clean-up costs for the 
Remembrance Day Parade, the Sea Festival Parade, 
the PNE Parade and the Grey Cup Parade (when appro- 
priate) , then $18,400 should be included in the 
1978 Engineering Department budget (1977 cost of 
$16,759 + 10% cost increase). 


- OR - 


(ii) If Council do not wish to maintain past policy, it 
is necessary to pass a motion rescinding previous 
resolutions which designated the Remembrance Day 
Sea Festival Parade, PNE Parade and Grey Cup 
Parade as civic funded events . 


The Director of Finance advises that if (A) (i) is 
approved, the monies will have to be appropriated 
from 1978 Contingency Reserve. 


/2 
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Report to Council 

Council Committee on the Arts 

September 6, 1978 (V-2) 


Clause #1 continued; 


and it was 
RECOMI-IENDED 

THAT the City Council approve Recommendations (B) and 
(C) in the Manager's Report as follows: 

(B) THAT all events which are intended to take place 
in civic parks be referred to the Parks Board 
for approval, or to their designated officer; 
Council would consider major events in parks as 
part of the Festival Calendar. 

(C) THAT the proposed Festival Procedures and Guide- 
lines be approved. 


FOR CO'JNGl &am SEE PAGEfS) !^ 


CITY OF VANCOUVER 
SPECIAL COUNCIL - SEPTEMBER 12, 197b 


PUBLIC HEARING 

A Special Meeting of the Council of the City of Vancouver 
was held on Tuesday, September 12, 1978, at approximately 4:30 
p.m. in the Council Chamber, third floor. City Hall, for the 
purpose of holding a Public Hearing to amend the Zoning and 
Development By-law. 

PRESENT: Mayor Volrich 

Aldermen Bellamy, Brown, Ford, Gerard, 
Gibson, Harcourt, Kennedy, 
Marzari, Puil and Rankin 

CLERK TO THE COUNCIL: R. Henry. 


COMT^IITTEE OF THE WHOLE 

MOV^.D by Aid. Harcourt, 
SECONDED by Aid. Bellamy, 

THAT this Council resolve itself into Committee of the 
Whole, Mayor Volrich in the Chair, to consider proposed amendments 
to the Zoning and Development By-law. 

- CARRIED UNANIMOUSLY 


To aid the public present for the hearing, the Clerk read 
from the agenda that the Council had before it. 


1. False Creek - Proposed Area 
Development Plan: Area lOB 

An application was received from the Director of Planning 
as follows : 

(a) to establish an Area Development Plan By-law for the 
area on the south shore of False Creek immediately 
to the west of the Granville Street Bridge and 
described as Area lOB. 

The proposed Area Development Plan By-law, if 
approved, would permit on the 8.44 acres of land 
and 4.08 acres of water, the following development 
comprising: 

(i) a mixed-use development on a privately-owned 
parcel of approximately 1 acre 

(ii) a commercial marina 

(iii) up to 300 dwelling units on approximately 
3.5 acres 

(iv) public open spaces and a waterfront walkway 

(v) tidal water areas as a feature of the concept. 

No buildings within Area lOB will be permitted above the 
level of the Granville Street Bridge where the bridge 
adjoins the development area. 

(b) any consequential amendments. 

The Director of Planning recommended approval of the 
application. 


cont'd. . . . 
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Board of Administration, December 11, 1970 .... (PROPERTIES) ... 8 


PART II 
SALES 


7. RECOMMENDED that the following offer to purchase received 

by the Supervisor of Property and Insurance be approved under the 
terms and conditions set down by City Council, being in each case the 
highest offer:- 

Re: Lots 21 and 25, D.L. 756 
Cul-de-sac East of Knight, 
North of l8th Avenue 


NAME 


LOT APPROX.SIZE SALE PRICE 


TERMS 


CONDITIONS 


Lite 21 Irregular $12,1|00.00 

Construction 

Ltd. 


City This lot known to 

Terms contain fill and 
9-3/^^ no guarantee given 
to soil stability. 


Lite 25 

Construction 

Ltd. 


Irregular $12,300.00 


City Subject to bulkhead 

Terms agreement - above 
9-3A^ street. P.U. Ease- 
ment required over 
the Northerly 20' 
of Easterly ij. ' . 


This lot known to 
contain fill and 
no guarantee given 
to soil stability. 


8. RECOMMENDED that the following applications to purchase 

received by the Supervisor of Property and Insurance be approved 
under the terms and conditions set down by City Council being in 
each case, the highest offer. 

Re: Lots D-L, Blk. 5, D.L. 663, Group 1 
N.W.D., Plan 13751 
Sit: W/S Elgin St., between 
14.5 th Ave, and 14-7 th Ave. 


NAME 


LOT APPROX.SIZE SALE PRICE TERMS 


CONDITIONS 


Brite D,E,P 1^9.5' x 110' $11,500.00 

Construction H,I,J (each) (each) 
Ltd. K, L 


Brite 

Construction 
Ltd. 


G 1^9.5' X 110' $11,500.00 


City These lots known 

Terms to contain peat, 
9-3/1^-^ ai^d. no guarantee 

given to soil 

stability. 

City This lot known to 

Terms contain peat and 
9-3/4^ no guarantee given 
to soil stability. 


This lot subject 
to a Public Utility 
Easement over the 
N.5' . 


continued . . . /9 
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Special Council (Public Hearing), September 12, 1978 .... 2 

False Creek - Proposed Area 
Development Plan: Area lOB 
(cont 'd) 


Mr. C.J. Lee, Central Area Planning, reviewed the application 
for the information of Council. He stated that a number of 
dwelling units may vary slightly from that quoted on page four 
of the Draft Area Development Plan. 

The Ilayor called for speakers for or against the application 
and the following addressed Coiancil: 

Mr. V. Anderson, Co-ordinator for Canadian Ecumenical Action, 
asked if it was still intended to make provision for 
development of a church in the area. He stated that at the 
present time, churches are both educational and social 
facilities as well as places of worship and requested 
consideration be given to making provision in the concept 
plan for the possibility of a development of a religious 
centre in the area. 

Mr. E.D. Sutcliffe, False Creek Development Consultant, 
stated he favours joint use of the facility for religious worship 
and other purposes and there is an opportunity for such 
developments in Phase 2 of Area 6 and in Area lOB. 

Mr. D. Hanson, owner of a business on West 3rd Avenue, 
stated there is concern about the parking problems and 
the traffic flow in the area as a result of the False 
Creek deVelopment and requested that further consideration 
be given to the traffic congestion in the area. 

Mr. Eric West, Assistant City Engineer - Streets Division, 
agreed there is a problem with traffic in the area, however, this 
is being dealt with jointly by the Granville Island Trust and the 
City and there will be some improvements required to alleviate 
the situation. 


MOVED by Aid. Rankin, 

THAT the foregoing application of the Director of Planning 
be approved. 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Puil, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Puil, 
SECONDED by Aid. Harcourt, 

THAT the report of the Committee of the Whole be adopted 
and the Director of Legal Services be instructed to prepare 
and bring in the necessary amendments to the Zoning and Development 
By-law. 

- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 4:55 p.m. 


The foregoing are Minutes of the Special Council Meeting 
(Public Hearing) of September 12, 1978, adopted on 
September 26, 1978. 
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CITY OF VANCOUVER 
SPECIAL COUNCIL - SEPTEMBER 13, 1978 


A Special Meeting of the Council of the City of Vancouver was 
held on Wednesday, September 13, 1978, at 10:00 a.m. in the Council 
Chamber, third floor. City Hall, for the purpose of considering 
three licence applications made by Celebrity Enterprises Ltd. 


PRESENT: Mayor Volrich 

Aldermen Bellamy, Brown, Ford, Gerard, Gibson, 
Harcourt, Kennedy, Marzari, and Puil 

ABSENT: Alderman Rankin (Excused due to conflict of 

interest) 

CLERK TO THE COUNCIL: G. Barden 


CCM4MITTEE OF THE WHOLE 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Kennedy, 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Volrich in the Chair. 

- CARRIED UNANIMOUSLY 

1. Licence Applications - 

Celebrity Enterprises Ltd. 

The hearing on Celebrity Enterprises Ltd. resumed regarding 
their application to the City for business licences to operate the 
Penthouse Cabaret. 

Mr. A. Branca, Solicitor for Celebrity Enterprises Ltd., 
challenged statements in the police report submitted by Inspector 
J.S.V. Lake on this matter. Mr. Branca stated that the judgement 
of the Court of Appeal vindicated Celebrity Enterprises Ltd. and 
therefore the licenses applied for should be granted. Mr. Branca 
further stated that if Council feels a condition of granting the 
licences is the hiring of an independent manager he felt the company 
would be agreeable to this. 

Following discussion it was 

MOVED by Aid. Bellamy, 

THAT the Acting Director of Permits and Licenses be instructed 
to issue Celebrity Enterprises Ltd. the City licences presently 
applied for on the understamding that an independent manager be 
hired for the Penthouse and more effective control and management 
measures be implemented; 

FURTHER THAT the operation of the Penthouse be reviewed in 
three-months' time and be reported to Council prior to the issue 
of licence's for 1979. 

- CARRIED 

(Aldermen Brown, Ford, Gibson and Marzari opposed. ) 


MOVED by Aid. Gibson, 

THAT this matter be deferred to provide Inspector Lake an 
opportunity to reply to statements in the Lake Report challenged 
by Mr. Branca. 

- LOST 

(Aldermen Bellamy, Brown, Ford, Gerard, Harcourt, 
Kennedy, Marzari, Puil and the Mayor opposed.) 
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2 


Licence Applications - 

Celebrity Enterprises Ltd. (cont'd) 


COMMITTEE OF THE WHOLE 
MOVED by Aid. Harcourt, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Puil, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 

The Council adjourned at approximately 11:25 a.m. 


* * * 


The foregoing are Minutes of the Special Council Meeting 
of September 13, 1978, adopted cJiji September 26, 1978. 
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CITY OF VANCOUVER 
SPECIAL COUNCIL - SEPTEMBER 14, 1978 
PUBLIC HEARING 

A Special Meeting of the Council of the City of Vancouver was 
held on Thursday, September 14, 1978, at approximately 7:30 p.m., 
in the Gymnasium, Hastings Community Centre, 3096 East Hastings 
Street, for the purpose of holding a Public Hearing to amend the 
Zoning and Development By-law and Sign By-law. 

PRESENT: Mayor Volrich 

Aldermen Bellamy, Brown, Ford, Gerard, Harcourt, 
Kennedy, Marzari, Puil and Rankin 

ABSENT: Alderman Gibson 

CLERK TO THE COUNCIL: H. Dickson 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Harcourt, 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Volrich in the Chair, to consider proposed amendments to the 
Zoning and Development By-law and the Sign By-law. 

- CARRIED UNANIMOUSLY 


To aid the public present for the hearing, the Clerk read the 
application from the agenda that Council had before it and drew 
Council's attention to a City Manager's Report and a memorandum from 
the Director of Planning relative to the application. 


Proposed Rezoning of South Side of Franklin Street 
Between Renfrew and Kaslo Streets and 192 Feet Along 
Hastings Street 

A rezoning application was received from A.H. Waisman as 
follows: 


1. LOCATION : SOUTH SIDE OF FRANKLIN STREET BETWEEN RENFREW AND KASLO STREETS 
AND 192 FEET ALONG HASTINGS STREET 

Lots 5-8 incl.. Lot 12, 13, £h and Lot 14, Lots 15-21 incl., 
. Lots A & B of 22, all in Block 50, T.H.S.L., Plan 365 and Plan 
4933. 


Present Zone: C-2 Commercial District and 

RS-1 One-Family Dwelling District. 

Requested Zone: CD-I Comprehensive Development District. 

(a) The proposed CD-I By-law will restrict the form of development 
as follows: 


Uses : Parcel A: - Hotel 

- Retail Stores 

- Accessory uses customarily ancillary to the 
above (including off-street parking, dining 
room, banquet rooms, meeting room, lounge, 
and a pub) 

Parcel B: - Townhouses (not to exceed a maximum of 24 
dwelling units) 

- Accessory uses customarily ancillary to the 
above including off-street parking 

- Off-street parking to service development 
on Parcel A 


subject to such conditions as Council may by resolution 
prescribe. 


Cont'd 
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Proposed Rezoning of South Side of Franklin Street 
Between Renfrew and Kaslo Streets and 192 Feet Along 
Hastings Street (cont'd) 

Floor 
Space 

Ratio : Parcel A: not to exceed 2.0 
Parcel B: not to exceed 0.6 


In computing the floor space ratio the floor area of all 
buildings shall include the total area of all floors of 
all the buildings on the site, including accessory build- 
ings (measured to the extreme outer limits of the buildings), 
except for areas of floors used for parking purposes. 

In addition, balconies, canopies, sundecks and other appur- 
tenances which, in the opinion of the Director of Planning, 
are similar to the foregoing, may be excluded from floor 
area measurement, provided that the total floor area of all 
such excluded items does not exceed 8 percent of the per- 
mitted floor area. 


Height : Parcel A: The maximum height of any building shall be the 

lesser of 6 storeys plus cellar or 60 feet along 
the Hastings Street frontage and shall be the 
lesser of Ih storeys plus cellar or 30 feet along 
the Franklin and Renfrew Street frontages. 


Parcel B: The maximum height of any building shall be the 
lesser of 1\ storeys plus cellar or 30 feet, 
measured to the highest point of the roof. 

Off-Street 

Parking: Parcel A: Off-street parking shall be provided and main- 
tained in accordance with Section 12 of the 
Zoning and Development By-law No. 3575, noting 
that parking requirements for the various uses 
as established in Table 12.1 shall be satisfied 
and, in addition, an extra 33% shall be required. 

Parcel B: Off-street parking shall be provided and maintained 
in accordance with Section 12 of the Zoning and 
Development By-law No. 3575, noting that off-street 
parking spaces shall be assessed at a minimum of 
1.5 spaces for each dwelling unit. 


And subject to the following conditions: 


(i) That the detailed scheme of development in a Development 
Permit Application be first approved by the Director of 
Planning following advice from the Urban Design Panel, 
having consideration to the overall design, provision 
and maintenance of landscaping (with particular regard 
to substantial landscaping on Parcel B), vehicular in- 
gress and egress including emergency and service vehicle 
access, off-street parking and loading, garbage collection, 
siting and orientation of development on Parcel B, and 
provision of useable amenity areas including outdoor open 
space. 

(ii) That the form of development is not to be materially dif- 
ferent from the plans labelled "Renfrew Hotel" Pages ID 
to IID inclusive, and stamped "Recei/ed, City Planning 
Department, October 25, 1977", with sheets 4D to 8D inclu- 
sive amended in accordance with the revised drawings sub- 
mitted and stamped "Received, City Planning Department, 
April 4, 1978". 

(iii) Should approval and development of the townhouse units 

not proceed on Parcel B within two years of enactment of 
the amending By-law, Parcel B shall be landscaped and 
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Proposed Rezoning of South Side of Franklin Street 
Between Renfrew and Kaslo Streets and 192 Feet Along 
Hastings Street (cont'd) 

permanently maintained (until townhouse development com- 
mences) in accordance with a Development Permit Application 
to be first approved by the Director of Planning. The pro- 
vision of landscaping in accordance with these conditions 
is to be ensured by the owners of the site through a regis- 
tered legal agreement with the City to the satisfaction of 
the Director of Legal Services prior to enactment of the 
amending By-law. 

(iv) Lands required for lane purposes along the southerly portion 
of Lot 12, Block 50, THSL, Plan 365, and lands required for 
road purposes on the north side of Hastings Street (approx. 
7 feet) to be first dedicated to the City and the remaining 
lands in Parcels A and B to be consolidated to the satis- 
faction of the City Engineer and so registered in the Land 
Registry Office prior to enactment of the amending By-law. 

(v) That the owners first enter into a satisfactory encroachment 
agreement with the City, to the satisfaction of the City 
Engineer, permitting construction of portions of the 
development under and over the City lane. 


(vi) The following dwelling unit mix is to be provided on 
Parcel B: 

- a minimum of 6 three-bedroom units 

- a minimum of 12 two-bedroom units 

- a maximum of 6 one-bedroom units 

(vii) The following setbacks are to be provided on Parcel B: 

(a) Front yard (along Franklin Street): 24 feet to 

be provided (on average) with such 
setback in no case being less than 20 
feet. 

(b) Rear yard (from lane): 35 feet to be provided 

(on average) with such setback in no 
case being less than 30 feet measured 
to the ultimate centre line of the 
lane. 

(c) West side (along Kaslo Street): minimum of 20 

feet to be provided. 

(d) East side (distance to proposed hotel): minimum 

of 30 feet to be provided. 

(viii) Site coverage for Parcel B is not to exceed 40 percent, 
measured in accordance with the RS-1 District Schedule. 

Should the above conditions No. (i) to (v) inclusive not be com- 
plied with by the owners within 180 days from the Public Hearing, 
then the approval granted at the Public Hearing shall expire. 


(b) Any consequential amendments. 

(c) Amend the Sign By-law No. 4810 to establish sign regulations for 
the newly established CD-I By-law. 


The Director of Planning recommended refusal of the rezoning 
application. 


Cont'd 
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Proposed Rezoning of South Side of Franklin Street 
Between Renfrew and Kaslo Streets and 192 Feet Along 
Hastings Street (cont'd) 

The Council also had before it a memorandum dated September 8, 
1978, from the Director of Planning outlining certain alterations 
which were required to both the Draft By-law and conditions of 
development for the proposal if Council approved a lane diversion 
as part of the project. A City Manager's Report dated September 8, 
1978, containing an explanation of the lane closure and recommending 
certain procedures should Council approve the rezoning was also 
before Council. 

The applicant, Mr. A.H. Waisman, with the aid of a number of 
drawings, addressed Council explaining the details of the proposed 
development and urging Council's approval. 

The Director of Planning reiterated his reasons for recommending 
that the application be refused, pointing out the proposed development 
does not allow for possible development of the remaining C-2 
properties along Hastings Street. The massing of the proposed hotel 
is inappropriate to Hastings Street and the corner of Hastings and 
Renfrew and the hotel imposes on the residential portion of the site. 

Deputy City Engineer, R.C. Boyes, advised Council the Engineering 
Department is opposed to the lane being cancelled and dedicated to 
the developer; that if the Council approves the rezoning application, 
the Engineering Department would recommend the lane be diverted. 

The Mayor called for speakers for or against the application 
and replies were received as follows: 

The following persons spoke in favour of the rezoning application, 
saying it would create badly needed new jobs and would be an asset 
to the neighbourhood: 

Mr. Cy Sloan, 371 East 64th Avenue, affiliated with 

Vancouver and New Westminster Building Trades Council; 

Mr. Jim O'Donnell, 1549 Grandview Highway, a representative 
of Local 40 of the Hotel Workers' Union; 

Mr. Frank Norris, 3030 Victoria Drive, also from Local 40 
of the Hotel Workers' Union; 

Mr. Peter Turner, 1065 Nanaimo; 

Mr. James Morrison, a resident of the area since 1922; 

Mr. Morris, 2975 Adanac Street; 

Mr. Horst Schofl, a businessman in the area; 

Mr. Peter Donaghey, past president of the Hastings Chamber 
of Commerce; and a 

citizen who said he lived in the neighbourhood for close 
to 50 years. 


The following persons spoke in opposition to the rezoning 
application with many of them explaining that traffic congestion in 
the neighbourhood is not conducive to such a development and several 
of them suggesting a long range community planning study be undertaken 
before further development is permitted: 

Mr. Don Greenwell, 3467 Oxford Street; 

Mr. Dave Lockhart, 95-3550 Adanac Street, Adanac Village 
Housing Co-op; 

Mr. Don Stanley, 3480 Triumph Street, from the Hastings-Sunrise 
Action Council 

Ms. Ruth Lowther, 3369 East Georgia Street; 

Ms. Lorraine Morris, 2782 Trinity Street; 

Cont'd . . . 
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Proposed Rezoning of South Side of Franklin Street 
Between Renfrew and Kaslo Streets and 192 Feet Along 
Hastings Street (cont'd) 

Mr. Fred Lowther, 2261 East 10th Avenue; 
Mr. Harold Foster, 3511 Williams Street; 
Mrs. Young, of the 2700 Block Pandora Street; 
Woman resident of 2803 Wall Street; 

Ms. Gladys Harding, of the Hastings-Sunrise Action Council; 

Mr. David Robb; 

Mr. Woods, 2803 Wall Street; 

Resident of East Slocan Street. 

The following also addressed Council on the rezoning application 
and expressed concern over existing parking problems and the need 
for long range planning: 

Mr. Bill Masse, 2747 Franklin Street; 
Ms. Margaret Mitchell, 1176 Skeena Street; 
Mr. Mario Zuccato, 2943 Adanac Street; 
Mr. Gibson, 3682 Franklin Street; 
Mr. Sterling, 2111 Wall Street. 

MOVED by Aid. Bellamy, 

THAT the application be approved; 

FURTHER THAT Recommendation B of the City Engineer contained 
in the Manager's Report dated September 8, 1978, be approved and 
that the conditions of development be amended as contained in the 
memorandum from the Director of Planning dated September 8, 1978. 

- LOST 

(Aldermen Brown, Ford, Harcourt, Marzari, Puil 
and Rankin opposed.) 

MOVED by Aid. Harcovirt, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Harcourt, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


The Special Council adjourned at approximately 10:20 p.m. 


★ * * * * 


The foregoing are Minutes of the Spacial Council Meeting 
(Public Hearing) of September 14, islvs, adopted on 
September 26, 1978. / / 



Board of Administration, December 11, 1970 . 


(PROPERTIES) .... 9 


Item No. 8 cont'd 


Re: Lot 2l+, D.L. 756, Plan I369I 
E/S of Knight Street between 
15th and 18th Avenues 


NAME 
Brite 

Construction 
Ltd. 


LOT APPROX.SIZE SALE PRICE 
2i| Irregular $12,1^00.00 


TERMS CONDITIONS 

City This lot known to 

Terms contain peat and 
@ 9-3/^^ no guarantee given 
to soil stability. 

This lot subject 
to a Public Utilit;; 
Easement over the 
N.K corner 


Re: Lot 29, Blk. S, D.L. 320, Plan 2798 
Sit: E/S of Alma St. N. of kQth Ave. 


Bas 

Gobanli 


29 i|0' X 136' $16,800.00 


City 
Terms 
@ 9-3A^ 


FOR ADOPTION SEE PA6E(SJ...3.2.i|-.. 


CITY OF VANCOUVER 


RUGULAR COUNCIL MEETING 


A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, September 26, 1978, in the Council 
Chamber, commencing at 2:00 p.m. 

PRESENT : Mayor Volrich 

Aldermen Bellamy, Brown, Ford, Gerard, 
Gibson, Harcourt, Kennedy, 
Marzari, Puil and Rankin 

CLERK TO THE COUNCIL: R. Henry 


PRAYER 

The proceedings in the Council Chamber were opened with 
prayer offered by the Civic Chaplain, the Reverend Paul Boschman 
of Mennonite Mountain View Church. 


ACKNOWLEDGEMENT 

The Mayor acknowledged the presence in the Council Chamber 
of students from the Employment Orientation for Women Class at 
King Edward Campus, under the direction of their instructor, 
Kathy Lily. 


** 'IN CAMERA' MEETING 


The Clerk reported there were matters to be considered 
'In Camera' later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Rankin, 
SECONDED by Aid. Puil, 

THAT the Minutes of the following meetings (with the 
exception of the 'In Camera' portion), be adopted: 


Regular Council 

Special Council (Public Hearing) 

Special Council (Celebrity Enterprises) 

Special Council (Public Hearing) 


September 12, 1978 

September 12, 1978 

September 13, 1978 

September 14, 1978, 


- CARRIED UNANIMOUSLY 


C0MI4ITTEE OF THE WHOLE 

MOVED by Aid. Puil, 
SECONDED by Aid. Bellamy, 

THAT this Council resolve itself into Committee of the 
Whole, Mayor Volrich in the Chair. 

- CARRIED UNANIMOUSLY 


Transport of Toxic M£iterials 
through the City 

The Mayor gave a brief report on the motor vehicle accident 
which resulted in a chlorine gas leak on a section of Main Street. 
He and the City Manager met with the Police and Fire Chiefs and, 
as a result, the Mayor has called upon all chemical companies anc; 
carriers to not transport these materials across the City any 
longer until they have contacted the Fire Chief for advice and 
direction. 

** Due to time constraints, there was 
no 'In Camera' meeting this day. 
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A t.as]; force has been ost ablitshod to consider regulations 
governiiKj tran.sportatioi of toxic materials through the City. 
It is anticipated that 1 his report will be before Council within 
a few W(!eks. 


RIPORT REFERENCE 

Trade Convention Centre, Pier B-C 

Council had before it a report from the Chairman of the 
Task Force Steering Comr ittee on the proposed Trade Convention 
Centre on Pier B-C. In addition, the City Manager, Director of 
Finance, City Engineer, Director of Planning, Board of Trade 
and the National Harbours Board submitted reports and comments. 

In his report, the City Manager related and compared the 
recommei.dations of the Task Force with those of the City 
Departmc:nt Heads as follows and submitted for consideration the 
basic rt commendation of the Steering Committee that the City 
contribute $5 million toward the capital cost of a Trade 
Convention Centre on Pier B-C for Council's consideration: 

" Should Council wish to ondorso the Steering Committee's position, 
the City Manageir RECO •^Mi:l^lns tlie following position: 

1. In view of ["he overall bencfitc to society, the benefits Lo 
tno City economy, and the stimulation of the hospitality 
industry, aiij Lh',' property taxes genera'Led from adjoinin;', 
properties, the City agree to contribute $5,000,000 to tho 
cipital coot of L le Trade Convention Centre on Pier B-C 
provided that: 


a. it is demonstrated to the satisfaction of Council 
that the City's portion of the capital costs for the 
Trade Convention Centre will not exceed §5,000,000. 

(Tack F o vae K e oommenda t ion. ) 

b. the Province and the Federal Government contribute t;ie. 
remaining capital co^Jts, with the intention that the 
total project cost not exceed $25,000,000 including 
off site costs, with some flexibility in the size of 
the facilities to achieve this objective. 

(Tank Force heconmendation. ) 

c. the City own the Centre. 

(Task Force hecommendation - the Director of Finance 
recommends the City not own the Centre.) 

d. the Province provide the City, through authorization 
for a hotel tax, creation of a suitable endowment 

fund, and funding for promotional work, adequate finai-^cial 
assurance to the satisfaction of City Council. 
(Expanded Task Force Recommendation - the Director of 
Finance recommends the City collect full taxes and 
not share any deficits. The Manager's recommendation is in- 
tended to cover the Director of Finance ' s concerns by 
direct provision of funds through the means listed^ to 
cover civic servicing costs and to offset any remaining 
deficit . 

e. the management structure be worked out with the City, 
NHB, and the Province, in collaboration with the Vancouver 
Board of Trade, to the satisfaction of Council, along 

the lines in this report, the intention being that the 

City be the owner. 

(Tast Force Recommendation. ) 


cont*d, . 
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3?1f8B3e ConvajitioB Centre, Pieic B-C 


f. the issues relating to the proposed deck and office/ 
coimnercial/public facilities over the CPR tracks and the 
integration of these with the proposed facilities on 
Pier B -C and with the adjacent downtow i area be re- 
solved to the satisfaction of City Council. 

(Task Force Eecommendation; relates to Director of 
Planning ' s recommendation to negotiate mutually 
compatible development goals.) 

g. the Federal Government provide a grant or suitable 
funding toward the National Harbours Board ground rent. 

(Pa;-'tl!j covered by 'J'ar.P. Force ^^ccommendnti on . ) 

2. Marathon Realty Cc . I,td . be invited to submit their propo sal 
to Council for re\ iow by City officials on a high priority 
and report back fcr eajrly decision. 

( Pai^k FoToe Recomti cndai ion . ) 

3. The City jointly v ith the Province make application to 
the Federal Goveri ment for participation in financing the 
capital costs, anr' for a grant to offset the lease rent, 
supported by matei ial taken from this report and addi- 
tional material regarding the beneficial impact on 
trade . 

(Tack Force Recommendation.) 

4. Tlie City express its willingness to negotiate the 
financial matters raised in point 1(d) above. 
(Direction of Flaming recommends further negotiation 
to estab'ish a coct sharing proposal.) 

5. The following reccnunendations of the City Engineer be 
approved : 

a. The City Engineer >e directed to negotiate with adjacent property 
owners for co:it sh.iring on the remaining portion of the Cordova 
Street extension o.i a basis siihiJar to that used for the portion 
between Granville :nd Howe Streets. The City's share for most of 
the co:;ts is inclu led already in the 5-ycar plan. None of these 
costs ihould be at iributablc to the Trade and Convention Center. 

b. The City Engineer ind tlie Task Force Chairman be directed to work 
out the iuterconne^'ti on of the Howe - Trade and Convention Center - 
Burrard street structure with the Cordova extension, the City street 
system, and the Marathon deck, and to negotiate cost sharing for the 
structure . 

c. Good pedestrinn access be provided along the waterfronU to the 
downtown area, and particularly to Granville Mall as well as to 
transit and LRT facilities. 

d. The Supply of park ng for th^ Trade and Convention Center he liTnited 
to 1,000 spaces. 

e. Adequate loading biys, taxi zones, drop-off areas, be included in 
the design togcthe ■ with provision for a corridor for the waterfront 
service road and p oposed street car - trolley system. " 


Mr. D. Sutcliffe, Cliairman of the Steering Committee, reviewed 
the Conuaittee's report for Council's guidance. 

Mr. D. Selman, Pres:,.dent of the Vancouver Board of Trade, 
reiterated the points rajsed in the comments from the Board 
previously circulated to Council. He stated that construction of 
a Trade Convention Centrt on Pier B-C is an important objective 


cqiLt'd..*. 


Smiiilux Council, Sei>teml?e^ 26,. ,1578 4 


Trade Conventiott Centre* 

and, ill the view of the Board, will be an asset of great value 
to the City of Vancouver, not only economically, but as a 
remarkable feature of the City's downtown environment. 

Dr. Gordon Shrum, representing the Provincial Government, 
stated he is very optimistic about the potential for the Centre. 
The Provincial Government is willing to immediately set up a 
$1.5 million endowment fund to ensure that the interest on this 
fund could begin accruing two years before the Centre would be 
in operation. He also stated that he has been informed that it 
is most unlikely that the Provincial Government would agree to 
authorize the City to collect a hotel tax towards the operating 
deficits of the Centre. 

Mr. Donald Murray, Marathon Realty, circulated a letter 
dated September 26, 19 78, and read from same. Marathon Realty, 
in response to a request from the Provincial Government, has 
indicated a very conceptual and general development proposal 
for the deck. Marathon is prepared to co-operate in a responsible 
manner with the City on waterfront development, however, it was 
stated that if the City wishes to have private development share 
a portion of the costs of servicing the waterfront, it must be 
prepared to allow viable densities. 

Mr. B. Ekstrom of the National Harbours Board, reiterated 
the points made in Mr. Spoke's letter of September 25, 19 78. The 
letter stated it is not possible for the National Harbours Board 
to meet the Provincial Government's condition to lease Pier B-C 
for $1.00 per year and would require, as its minimum position, 
retention of its present net revenue from the lease of the Pier 
of $325,000 per year. The Board, however, supports the 
recommendations contained in the Task Force's report with the 
exception that it cannot take a position on the suitability of 
a possible Federal Government grant to offset lease rentals to 
che National Harbours Board. 


CIVIC RECOGNITION - Mr. D.H. Little 

At this point in the proceedings. Council recognized Mr. 
Douglas H. Little, the City Clerk, who is retiring from the 
City service on September 29, 1978, after 41 years. 

Mr. Little, who was present in the Council Chamber with 
:vlrs. Little, was presented with a silver tray and retirement 
certificate. Mr. Little responded in appreciation. 

Alderman Brown presented a bouquet of flowers to Mrs. 
Little . 


The Council recessed at approximately 4:40 p.m., and 
reconvened at approximately 4:55 p.m. 
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tj^rade Convention Centre, 


Council ayreed to deal v;ith the recommendations in the 
City Manager's report and in the report of the Director of 
Finance concurrently and following debate, took action as follows: 

MOVED by Aid. Rankin, 

THAT Council agree to contribute '.^5 million towards the 
capital cost of a Trade (Convention Centre and its ancillary 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Rankin, 

THAT the senior governments be responsible for any capital 
cost overruns and that it be clear that the City of Vancouver 
is not responsible for more than $5 million. 

- LOST 

(Aldermen Bellamy, Gerard, Harcourt, Kennedy, Puil 
and the Mayor opposed) 


MOVED by Ala. Bellamy, 
THAT 

(a) financial participation in this Centre be contingent 
upon demonstration to the satisfaction of Council 
that the City'.'; portion of the capital costs for the 
Trade Convention Centre will not exceed $5,000,000. 

(b) the Province and the Federal Government contribute 
the remaining capital costs, with the intention that 
the total project cost not exceed $25,000,000 
including off site costs, with some flexibility in 
the size of the facilities to achieve this objective. 

- CARRIED 

(Aldermen Brown, Ford, Marzari and Rankin opposed) 


MOVED by Aid. Rankin, 

THAT the City of Vancouver not be responsible for owning, 
operating, or managing the complex and that a single party have 
ownership and responsibility for management including full 
control over 'promotion'. 

- CARRIED 

(Aldermen Bellamy, Gerard, Harcourt, Puil and the 
Mayor opposed) 


MOVED by Alci. Harcourt in amendment, 

THAT the word 'solely' be inserted after the words 'not be' 
in the above motion. 

- LOST 

(Aldermen Bellamy, Brovm, Ford, Gerard, Marzari, Puil 
and Rankin opposed) 

MOVED by Aid. Rankin, 

T]IAT the development be subject to normal property taxes. 


(Mayor Volrich opposed) 


- CARRIED 

AMENDED 


SKt PAGE..!.' 
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Pier tlg^'4? 

MOVED by Aid. Rankin, 

THAT the City continue negotiations v/ith other parties in 
order to resolve current differences on financial and other 
matters ; 

FURTHER THAT the Province's informal offer to finance the 
City's contribution at $1 million a year for five years at no 
interest, be accepted. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Bellamy, 
TIIAT 

(a) the issues relating to the proposed deck and office/ 
commercial/public facilities over the CPR tracks and 
the integration of these with the proposed facilities 
on Pier B-C and with the adjacent downtown area be 
resolved to the satisfaction of City Council. 

(b) the Federal Government provide a grant or suitable 
funding toward the National Harbours Board ground 
rent . 

(c) Marathon Realty Co. Ltd., be invited to submit their 
proposal to Council for review by City officials on 
a high priority and report back for early decision. 

(d) the City jointly with the Province make application 
to the Federal Government for participation in 
financing the capital costs, and for a grant to 
offset the lease rent, supported by material taken 
from the Task Force and other reports and additional 
material regarding the beneficial impact on trade. 


(e) the following recommendations of the City Engineer be 
approved : 

(i) The City Engineer be directed to negotiate with 
adjacent property owners for cost sharing on the 
remaining portion of the Cordova Street extension 
on a basis similar to that used for the portion 
between Granville and Howe Streets. The City's 
share for most of the costs is included already 
in the 5-year plan. None of these costs should 
be attributable to the Trade and Convention 
Centre. 

(ii) The City Engineer and the Task Force Chairman be 
directed to work out the interconnection of the 
Howe - Trade and Convention Centre - Burrard 
street structure with the Cordova extension, the 
City street system, and the Marathon deck, and to 
negotiate cost sharing for the structure. 

(iii) Good pedestrian access be provided along the 

waterfront, to the downtown area, and particularly 
to Granville Mall as well as to transit and LRT 
facilities . 
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$iai4#' Convent ion Cen tr e , 


(iv) The supplv of parking for the Trade and Convention 
Centre be limited to 1,000 spaces. 

(v) Adequate loading bays, taxi zones, drop-off areas, 
included in the design together with provision for 
corridor for the waterfront service road and 
proposed utreet car - trolley system. 


- CARRIED UNAI>IIMOUSLY 


MOVED by Aid. Harcourt, 

THAT the Provincial Government be requested to extend the 
time limit on financing of the complex to November 30, 1978. 


- CARRIED UNANIMOUSLY 


The Council recessed at approximately 5:55 p.m. to 
reconvene at 7:30 p.m. 
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The Council, in Cormittce of the Whole, reconvened in the 
Council Chamber at 7:30 p.m., with Mayor Volrich in the 
Chair and the same Members present. 

DELEGATIONS 

1. Soft Rock Cafe, 

1921 West 4th Avenue 

Council, on August 29, 1978, resolved that the operators 
of the Soft Rock Cafe be requested to appear before it to show 
cause why their restaurant license should not be revoked. 

Mr. V.Elias , Counsel for the restaurant operators, addressed 
Council and stated that his clients have made a number of improve- 
ments to the restaurant to contain the noise within the structure. 
In fact the restaurant is presently closed for further renovations 
along these lines. He stated his clients were under the impression 
that, having taken the necessary steps to remedy the noise 
situation, they could extend their hours of business, and did so. 

Mr. K. Barron , Accoustical Engineer, addressed Council ana 
circulated the results of his noise measurements in the area 
adjacent to the Soft Rock Cafe. 

Council noted a rec uest from residents in the area to speak 
on this matter, and it v as 

MOVED by Aid. Rankin, 

THAT the request from the residents be approved and the 
delegation be heard. 

- CARRIED UNANIMOUSLY 


Mr. R. Vaughan , representing a number of residents in the 
area, addressed Council and stated that the residents feel it is 
not viable to live comfortably near a live entertainment centre, 
particularly when the entertainment continues into the small hours 
of the morning. He also referred to disturbance in rhe area when 
the patrons of the Cafe are leaving. 

Mr. K. Armstrong , City License Inspector, reported an 
inspection of the Cafe was carried out recently and, at that time, 
the entertainment continued past midnight. 

MOVED by Aid. Rankin 

THAT the restaurant license for the Soft Rock Cafe, 1921 
West 4th Avenue, be suspended for three months. 

- CARRIED. 

(Aid. Bellamy, Gerard, Harcourt, Marzari and Puil 
opposed on the basis they favoured revocation of 
the restaurant license) 


2. Site for the Relocation of 
Firehall #22, Marpole 

Council, on September 12, 1978, approved a delegation request 
from nr. D.W. Shaw, solicitor for the ov/ners of property at 59th 
Avenue and Laurel Street, v/hen the matter of the site for the 
relocation of Firehall #22, Marpole, was before it. 

Before Council for information was a report of ohe Standing 
Committee on Planning and Development, dated September 14, 1978, on 
this matter. Also submitted was a brief from Mrs. Lauretta Shields 
on behalf of the concerred citizens of 59th Avenue and Laurel Street 
recruesting that the site at 5 9th and Laurel not be approved. 
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Site for FijfeiialJ #22, Marpole 
tqeet»4j( " 

The report of the Standing Committee on Planning and Development 
indicated that four sites were considered for the relocation of the 
Firehall, as follows: 

1. S.W. corner of Oak Park 

2. N.W. Corner of 59th Avenue and Laurel Street 

3. S.E. Corner of Laurier School grounds 

4. S.W. Corner of Pearson Hospital grounds. 

It was noted that the Park Board has refused to allow the 
Firehall to be located on Site #1; the School Board is not in 
favour of Site #3 being used for this purpose, nor will the 
Provincial Government agree to the use of Site #4. 

Mr. D.W. Shaw , solicitor for the property owners at 59th and 
Laurel, addressed Council and circulated a brief in which it was 
stated that to locate a firehall adjacent to the Oakherst and 
Parklane Private Hospitals, which have a number of geriatric 
patients, would be detrimental to the patients' well-being. He 
also circulated a petition signed by over 150 people living in 
the immediate vicinity of this site, all of whom are opposed. 
The brief requested that Council locate the Firehall on the Oak 
Park Site. 


Alderman Marzari left the meeting at this point 


Mr. I. Taylor , Chairman, Marpole Citizens Planning Committee, 
reviewed the Committee's involvement with this matter. 

Mr. S. Silbernagel , Save Oak Park Committee, addressed 
Council and read from a brief which was circulated. The brief 
put forth arguments why the Oak Park Site should not be used for 
this purpose. 

Mr. L. Haberlin , representing people favouring the Oak Park 
Site, circulated a brief which set out arguments in favour of the 
use of the Oak Park Site for a firehall. 

MOVED by Aid. Harcourt 

THAT the City Manager be requested to investigate the 
suitability of the follov/ing two sites and any other potential 
sites for relocation of Firehall #22, for report back within a 
month: 

A. The Salvation Army property located on the 
corner of 57th Avenue and Oak Street. 

B. The property on the corner of 57th Avenue 
and Selkirk Street. 

- CARRIED UNAJSIIMOUSLY 


3 . West End Street Paving 

Council, on September 12, 1978, considered a report of the 
City Manager, dated August 14, 1978, on West End Street Paving, 
noted requests from residents of the VJest End to speak at an 
evening meeting on the proposed improvements to Bute Street, and 
resolved ; 

"THAT the recommendation of the City Manager, with the 
exception of removal of trees on Bute Street for the 
time being, be approved; 

FURTHER THAT the matter of the Bute Street improvements 
be deferred to an evening meeting and that representations 
be heard from the affected West End residents." 
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West Lnu :jtrGet I-'aving (cont'd) 

Mr. I). Rudberg, Assistant City Engineer - Traffic, and Mr. 
L. West, Assistant City Engineer - Streets, explained the position 
of the Engineering Department. 

The following addressed Council on this matter and spoke 
against the proposed improvements to Bute Street and the main 
argiaments were that the living environment of the residents would 
be affected, traffic would be increased, trees would be destroyed 
and that a full survey of residents east of Denman Street to 
ascertain their reaction to a revival of Traffic Scheme 2, be 
undertaken and completed as soon as possible: 

Mrs. C. Walker, West End Traffic Committee, (brief filed) 
Mr. C. Garside. 

A representative for Stroshin Apartments. 

Mr. J. Elliot, Banff Aparments, (brief filed) 

Mr . J . Arnaud . 

Mrs. M. Basher, 

Mr. R. Amaro. 

Miss A. Cronin. 

Miss B. Howard , of the Planning Department stated that the 
Planning Department has some serious concerns about the implement- 
ation of the improvements to Bute Street and the removal of the 
trees, and recommended that no action be taken until a review of 
the Downtown Transportation Plan has been undertaken. 


At this point. Alderman Kennedy left the meeting. 


MOVED by Aid. Gibson 

THAT the City Engineer be instructed not to proceed with 
the proposed improvements on Bute Street from Pender to Robson. 

- CARRIED 

(Aid. Bellamy and Puil opposed) 


UNFINISHED BUSINESS 


1. Follow-up of Finance Committee Review 
of Department of Permits & Licenses - 
Development Division 

Council, on September 12, 1978 deferred consideration of this 
clause of the Standing Committee on Finance and Administration to 
permit the Acting Director of Permits and Licenses an opportunity 
to be present at the discussion. 

Mr. Hebert was present and available for questioning. 

MOVED by Aid. Bellamy 

THAT the permanent position of P3 an Schedule Clerk be 
established subject to classification by the Director of Personnel 
Services , 

FURTHER THAT the additional funding in the amount of $7,126 
to cover the 1978 estimated cost be provided from the Contingency 
Reserve Account. 

- CARRIED 

(Aid. Puil opposed) 
(Aid. Brown opposed) 
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REPORT TO COUNCIL 
STANDING COMMITTEE ON HEALTH AND WELFARE 
NOVEMBER 26, 1970 

A meeting of the Standing Committee of Council on Health 
and Welfare was held in the No. 1 Committee Room, City Hall, on 
Thursday, November 26, 1970, at approximately 10:00 a.m. The 
following Members were present: 

PRESENT: Aldejrman Linnell (Chairman) 
His Worship the Mayor 

Aldermen Adams, Bird, Calder, Rankin, 
Sweeney and Wilson. 

ABSENT: Alderman Broome 

Alderman Hardwick 
Alderman Phillips 

CLERK TO 

THE COMMITTEE : D. Scott 

The Minutes of the meeting held October 22, 1970, were 

adopted . 

PART I 

The following recommendations of the Committee are submitted 
to Council for consideration: 

RECOMMENDATIONS 

1 . Rubella Vaccine Funds 

The Vancouver City Council on October 22, 1970, adopted the 
following recommendation of the Committee dated October 1, 1970: 

"RECOMMENDS that Council vigorously pursue the matter of 
reimbursement of funds advanced by the City of Vancouver 
for this Rubella control program." 

Dr. Bonham reviewed the Program that was carried out and 
stated that the acceptance rate amongst the school children was 
approximately 80 percent and the pre-school children was slightly 
better than 40 percent. He further stated that the full amount of 
money granted by the Council was not expended and that, to date, 
approximately $27,000 had been used. He expressed concern that the 
children from 12 years of age and up were not adequately protected. 

A communication from the Hon. Ralph R. Loffmark, dated 
October 7, 1970, was noted. This was a reply to a letter forwarded 
to the Minister under date of September 28, 1970. Mr. Loffmark 
advised that all the National Health Grants had been fully committed 
and, therefore, there were no funds available from this source for 
Rubella vaccine. 

To carry out the Coiranittee's recommendation quoted above. 
Dr. Bonham submitted for the Committee's consideration a, draft of a 
letter dated November 23, 1970, to the Hon. John Munro, Minister of 
National Health and Welfare, Ottawa, wherein it was requested that the 
City of Vancouver be reimbursed for the funds expended in purchasing 
the Rubella vaccine in the amount of $26,610. 

. . . Cont ' d . 
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2. Minaki Lodge (Loomis Holdings) 
1138 Nelson Street 


Council, on September 12, 1978, deferred consideration of 
the Manager's report dated September 8, 1878 on Minaki Lodge 
to permit a delegation from the West-end office of the Department 
of Human Resources to appear. 

The Department of Human Resources advised that it did not 
wish to appear before Council, and instead, submitted a letter dated 
September 21, 1978, which urged that: 

1. Minaki Lodge be maintained as a licensed 
room and board facility. 

2. The City assume management. 

3. Necessary improvements be made to the building. 

MOVED by Aid. Brown 

THAT The Director of Legal Services be instructed to take 
appropriate action to protect the City's interests; 

FURTHER THAT the Supervisor of Properties be authorized to take 
over the management of the building and take the necessary steps 
to phase out the operation by December 31, 1978. 

- CARRIED UNANIMOUSLY 


COriMUNICATIONS OR PETITIONS 


1. New Mount Pleasant Boys' and 
Girls' Club (Kivan Club) 

Under date of September 18, 1978, the Mayor submitted the 
following memorandum to Council: 

" Members of Council will recall our having dealt with 
the grant request of the Boys' and Girls' Club of 
Greater Vancouver. You will recall the fact that the 
Club was obliged to change its plans for the construction 
of the Club, when they were faced with the necessity to 
change their proposed location. The grant request had been in 
the amount of $13,158.14. On August 29th, 1978 
the Council approved a grant of $7,125.07 "to cover the 
costs of development permit fees and site sign erection 
costs, and cost of site and building plan preparation 
fees for the 12th Avenue and St. Catherine Streets site." 

Representatives of the Club have come in to see me for 
futher discussion of this matter, and they are requesting 
that the Council give reconsideration to their grant 
request . 

I am enclosing a copy of a summary of the facts on which 
they are basing this renewed request. Certainly the 
Club has at all times been acting in good faith, and 
a great part of the delay and additional costs has in 
no way been caused by than. 

I am inclined to recommend an additional grant of $5,000." 

MOVED by Aid. Rankin 

THAT an additional grant of $5,000 to the New ftlount Pleasant 
Boys' and Girls' Club (Kivan Club), be approved. 


(Aid. Brown opposed) 


- CARRIED BY THE 
REQUIRED MAJORITY 
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COMMUNICATIONS OR PETITIONS (CCJitt*fl> 

2. Amendments to the Unemployment 
I nsurance Act. 

In a letter dated September 15, 1978, Vancouver and District 
Labour Council attached a copy of its letter to the Minister of 
Employment and Immigration on the proposed amendments to the Unem- 
ployment Insurance Act. The letter requested the Minister to 
urge the Cabinet to reconsider the proposed cut-backs, and 
attack inflation and create employment for the unemployed. 

The Vancouver and District Labour Council requested Council 
to also oppose the proposed amendments to the Unemployment Insurance 
Act. 

MOVED by Aid. Bellamy 

THAT the communication from the Vancouver and District Labour 
Council, be received. 

- CARRIED UNANIMOUSLY 


3 . Soft Rock Cafe . 

For Council action on this Communication see page 8. 


4. Financing College Education 

Corporation of North Cowichan 

In a letter dated September 18, 1978, the Corporation of the 
District of North Cowichan requested Council to pass a resolution 
similar to the following , and forward it to the Provincial 
Government : 

"That the Government of British Columbia be requested 
to proclaim the applicable sections of the Colleges and 
Provincial Institutions Act (Bill No. 82) which will 
provide for the removal of financing the institutional 

budget through property taxation and establish the 
financing on the same basis as provided for in the Univer- 
sities Act" 

MOVED by Aid. Harcourt 

THAT the letter from the Corporation of the District of 
North Cowichan, be received. 

- CARRIED UNANIMOUSLY 


5. Transport Holdings Ltd. 
Request for Plebiscite 
re Transit System in 
Greater Vancouver 


Mr. W.G. Rathie, in a letter dated September 2,, 1978, 
requested Council hold a plebiscite on November 15, 1978, and that 
the following question be put to the voters: 

"Are you in favour of or against the City of Vancouver 
entering into a service agreement with the Urban Transit 
Authority to operate the Bus System in Greater Vancouver?" 

MOVED by Aid. Puil 

THAT the letter from Transport Holdings Ltd., be received. 


- CARRIED UNANIMOUSLY 


Reguiar CQ»B«ilft September Sfe, 1378. 


6 . Form of Ball c )t: Electoral Reform . 

Under date of September 22, 1978, the City Clerk submitted 
the following memorandum to Council: 


Council, on September 12, 1978 passed the following 
motion : 

"THAT a plebiscite be put to the voters of 
the City of Vancouver in November, 1978, as 
follows : 

'Are you in favour of electing 

Aldermen to City Council: 

(a) By Areas 

(b) At Large ' 


As some Council members, during debate of the foregoing, 
felt that the wording on the ballot submitted in 1973 was 
not clear to the electorate, I am submitting a draft copy 
of the ballot that will be presented to the voters on 
November 15, 1978 and recommend that the ballot be approved 
as indicated. " 


MOVED by Aid. Harcourt 

THAT the above communication from the City Clerk be deferred 
to the next meeting of Council to permit adequate time for 
consideration and debate. 

- CARRIED UNANIMOUSLY 


7. Buildings 5,6, 7 & 8 on 
Jericho Beach Park Site 

Council noted a letter dated September 25, 1978, from the 
Acting-Secretary of the Heritage Advisory Committee, advising 
of the following resolution of the Committee: 

"THAT Vancouver City Council be notified that the Heritage 
Advisory Committee is considering Heritage merit for 
buildings five, six, seven and eight on tue Jericho Beach 
park site. The Committee, therefore, requests City 
Council to withhold any demolition permits for these 
buildings pending Heritage evaluation." 

MOVED by Aid. Rankin 

THAT the letter from the Heritage Advisory Committee be 
received for information. 

- CARRIED UNANIMOUSLY 
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CITY r iA NAGER'E AND OTHER REPOPTS 

A. MANAGER'S GEl>IERAL REPORT 
SEPTEMBER 22, 1978 


Works & Utility Matters 
( .September 22, 197 8) 

The Council considered this report which contains five 
clauses identified as follows: 

CI. 1: Tender Awards 

CI. 2: Sewer Reconstruction - Helmcken: Hornby /Howe ; 

Lane West of Howe: Helmcken North 
CI. 3: Sewer Reconstruction - Lane West of Commercial 

South of 18th Avenue 
CI. 4: Closure of Portion of Lane North of Brigadoon 

Avenue East of Victoria Drive 
CI. 5: Local Improvements on the 'Initiative Principle' 


Clauses 1-4 inclusive . 

riOVED by Aid. Bellamy 

THAT clause 1 be received for information and the recommend- 
ations of the City Manager, as contained in clauses 2, 3 and 4 
be approved. 

- CARRIED UNANiriOUSLY 

(Alderman Gerard was excused from voting on clause 4, 
due to conflict of interest. ) 


Local Improvements on the 
'Initiative Principle' 
(Clause 5) 


MOVED by Aid. Puil 

THAT the recommendation of 
in this clause, be approved. 


City Jlanager, as contained 

- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED I-IAJORITY 


Social Service & Health Matters 
(September 22, 1978) 

Noise Complaint re 1515 Barclay Streeet, 
(Clause 1) 


MOVED by Aid. Bell^y 

THAT this claifise in the Manager's report, be received 
for information. 

- CARRIED UNANIMOUSLY 


Building & Planning Matters 
(September 22, 1978) 

The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Grandview-Woodland N.I. P. - Street front 

Alternative School Improvements 
CI. 2: Strata Title Conversion - 6070-6080 East Boulevard 

(Boulevard Manor Apartments) 
CI. 3: Kensington N.I. P. - Litter Containers 

MO^/'ED by Aid. Harcourt 

THAT the recommendations of the City Manager, as contained 
in clauses 1, 2 and 3 of this report, be approved. 


- CARRIED UNANIMOUSLY 


E^fUta^ sept^A&i^ is^S. . . . . 

CITY MANAGER'S AMD OTHER REPORTS (Cont'd) 


i''inancu Matters 
(Septambor 22, l'J78) 

The Council consicioied this report wliich contains five 
clauses identifiea as follows: 

CI. 1: Investment Matters (Various Funds) July 197 8 

CI. 2: Rental Agreement for Police Satellite Radio Receiver 

Installation at Fontainebleu Apartment 
CI. 3: Vancouver Economic Advisory Commission 
CI. 4: Staff Overtime at Analyst's Laboratory 
CI. 5: Interest Allowed on Prepayment of Real 

Property Tay 

Clauses L - 5 inclusive 

MOVED by Aid. Puil 

THAT the recommendations of the City Manager, as contained 
in clauses 1, 2, 3, 4 and 5, be approved. 

- CARRIED UNANIMOUSLY 


Personnel Matters 
(September 22, 1978 ) 

Day off in Lieu of Remembrance Day 
(Clause 1) 

MOVED by Aid. Puil 

THAT the recommendation of the 
in this clause, be approved. 


City Manager, as contained 

- CARRIED UNANIMOUSLY 


Property Matters 
(September 22, 1978) 

The Council considered this report which contains eight 
clauses identified as follows: 

CI. 1: Acquisition for Park Site #7 West End School and 
Park Site - 1107 Thurlow Street 

CI. 2: False Creek - Lot 34 - Proposed Subdivision 

CI. 3: Approval of Subdivision Plan Pertaining to City- 
Owned Lots held for Fraserview Parking 

CI. 4: Establishment of Land for Road Purposes 
E/S 1800 Block Granville Street 

CI. 5: Lease of 17 Foot Widening Strip of Arbutus Street 
adjacent to Lot D, Block 425, D.L. 526 

CI. 6: 60 Year Ground Lease to G.V.H.C. for Family Housing 
Foster and Euclid Streets 

CI. 7: Sale of City-Owned Site for Modest Income Housing 
IJ/W Corner of Napier and McLean Streets 

CI. 8: Sale of City-Owned Property (Former Haro Park Site) 

Clauses 1-6 and 8 inclusive 

MOVED by Aid. Puil 

THAT the recommendations of the City Manager, as contained 
in clauses 1, 2, 3, 4, 5, 6, and 8 of this report, be approved. 

- CARRIED UNANIMOUSLY 

Sale of City-owned Site for Modest Income 
Housing - N/W Corner of Napier & McLean Streets 
(Clause 7) 


MOVED by Aid. Puil 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 

- CARRIED 

(Aid Bellamy & Rankin opposed) 

(Aid. Harcourt excused due to conflict of interest) 


Begular Council, Septefiifc^l: 26, 1978. 


B. Manager's Report 

(September 6, 197 8) 

Task Force on Municipal Policing 
C osts in B.C., Preliminary Report 

The City Manager requested that recommendation 1 in this 
report be amended by adding " with the exception of recommend- 
ation 25 ". 

MOVED by Aid. Bellamy 

THAT the recommendations of the City Manager, contained in 
this report and as amended by him this day, be approved. 

- CARRIED UNANIMOUSLY 


C. Manager's Report 

(September 21, 1978) 

Staffing New Central Hotel 
and Ferry Hotel 


MOVED by Aid. Rankin 

THAT the recommendation of 
in this report, be approved. 


the City Manager, as contained 

- CARRIED UNANIMOUSLY 


D. Manager's Report 

(September 22, 1978 ) 

Alternative Trade and Convention Centre 

Council noted a delegation request contained in this 
report from Mr. James Fensom, Architect, and it was 

MOVED by Aid. Harcourt 

THAT consideration of this report be deferred, pending the 
hearing of the delegation, as requested. 

- CARRIED UNANIMOUSLY 


I. Report of Standing Committee 
on Planning and Development, 
September 14, 1973 

The Council considered this report which contains three 
clauses identified as follov;s: 

CI. 1: Marpole Local Area Planning Program - Progress 
Report and Terms of Reference for Citizens' 
Planning Committee 
CI. 2: Champlain Heights - Phase 2 - Plan T^endments 
CI. 3: Status of City-Owned Land bounded by 29th Avenue 
Boundary Road and Monmouth Street 

Clauses 1-3 inclusive 

MOVED by Aid, Harcourt 

THAT the recommendations of the Committee, as contained 
in clauses 1, 2, and 3 of this report, be approved. 

- CARRIED UNANIMOUSLY 
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II. Report of Stanumcj Coiniiiit t:ee 
oil Coniraunity Services, 
September 14, 19 78 


The Council consiaered this 
clauses identified as follows: 


CI. 

1 : 

CI. 

2: 

CI. 

3: 

CI. 

4 : 

CI. 

5: 

CI. 

6: 

CI. 

7: 


report which contains seven 


Sale of Surplus City Furniture and Equipment 
to Non-Profit Organizations 

Liquor Permit Application - 1636 Robson Street 
Liquor Permit Application - Stanley Park, 
Ferguson Point 

Liquor Permit Application - 2204-06 York Avenue 
Control of Minors in Cabarets 
Condition of Family and Juvenile Courts 
2625 Yale Street 

Condition of Buildings - Ferrara Court Apartments, 
504 Last Hastings and Lee Building, 175 Last 
Broadway 


Clauses 1-7 inclusive 

MOVED by Aid. Rankin 

THAT clause 1 be received for information and the recommendations 
of the Committee, as contained in clauses 2, 3, 4, 5, 6 and 7 
be approved. 

- CARRIED UNANIMOUSLY 


III. Report of Standing Committee 
on Transportation, 
September 14, 1970 

The Council considered this report which contains six 
clauses identified as follows: 


CI. 1: Four-Way Stop Signs - 32nd Avenue and Argyle Street 
CI. 2: Request for Pedestrian Actuated Signal - Baysv^ater 

and Point Grey Road 
CI. 3: Fraser/Cambie Bus Line Improvements 

CI. 4: Provincial Revenue Sharing Act - Roadway Improvements 
CI. 5: Local Improvements and Provincial Revenue Sharing - 
Highways 

CI. 6: Transportation for the Handicapped 


Clauses 1-6 inclusive 


MOVED by Aid. Bellamy 

THAT the recommendations of the Committee, as contained in 
clauses 1, 2, 3, 4, 5 and 6 of this report, be approved. 

- CARRIED UNANIMOUSLY 


IV. Report of Standing Committee 
on Finance and Administration 
(September 14, 1978) 


Hodson Manor 
(Clause 1) 


MOVED by Aid. Brown 

THAT the recommendations of the Committee, as contained in 

this clause, be approved. 

' - CARRIED UNANIMOUSLY 


ftefuiSfr Council , SeptenUaer 26 < 197 B 


G.V.R.D. Matters 

There were no matters for discussion, prior to the G.V.R.D. 
meeting scheduled for Wednesday, September 27, 1978. 


RISE FROM COMMITTEE OF THE WHOLE 

MOVED by Aid. Harcourt 

THAT the Coraitiittee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 


ADOPT REPORT OF COMMITTEE OF THE WHOLE 

MOVED by Aid. Harcourt 
SECONDED by Aid. Rankin 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


BY-LA\7S 

1. BY-LAW TO AMEND BY-LAW NO. 4804, 
BEING THE TAX PREPAYMENT BY-LAW 

MOVED by Aid. Brown, 
SECONDED by Aid. Pull, 

THi^T the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid, Brown, 
SECONDED by Aid. Puil, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


2. BY-LAW TO AMEND BY-LAW NO. 4450, 
BEING THE LICENSE BY-LAW (Control 
of Minors in Cabarets) 


MOVED by Aid. Rankin, 
SECONDED by Aid. Harcourt 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid, Rankin, 
SECONDED Aid. Harcourt 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and tflgal the By-law. 


- CARRIED UNAIJIMOUSLY 
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MOTJOInIS 

A. AlJ.ocation of Land for L.aiie Purposes 
(South 10' of liast 'i of Lot 4, Block 
6, n . L . 192) 


MOVLD by Aid. Gerard, 
SECONDED by Aid. BGllamy, 

THAT WHEl^AS the registered o\/ner has conveyed to the City 

of Vancouver, for lane purposes, the following described lands: 

South 10 feet of East half of Lot 4, Block G, 
District Lot 192, Plan 774 

deposited in the Land Registry Office, in the City of Vancouver, 
Province of British Columbia; 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said land for lane purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands, so 
conveyed be, and the same is hereby accepted and allocated for 
lane purposes and declared to form and constitute portion of a 
lane . 

- CARRIED UNAI^IMOUSLY 

B. Establishment of Land for Road Purposes 
(E/S of 1800 Block Granville Street) 

MOVED by Aid. Gerard, 
SECONDED by Aid. Bellamy, 

THAT WHEREAS the City of Vancouver is the registered owner 
of Lot 1, Block 252, District Lot 526, Plan 9736; 

AND WHEREAS it is deemed expedient and in the public 
interest to establish the above-described land as road; 

THEREFOl^ BE IT RESOLVED THAT Lot 1, Block 252, District 
Lot 526, Plan 9736, be and the same is, hereby established for 
road purposes and declared to form and constitute portion of 
road. 

- CARRIED UNANIMOUSLY 


NOTICE OF MOTION 


The following Notices of Motion were submitted 
by Alderman Kennedy and Rankin, respectively, 
and recognized by the Chair: 


1, Appointment of Advisory Committee 
re Prostitution and Pornography 

MOVED by Aid. Kennedy 
SECONDED by Aid, Gerard 

THAT WHEREAS public opinion is split on the propriety of 
Council's interventions in the fields of prostitution and 
pornography; such interventions being interpreted as inter- 
ference in the area of human rights; 

AND WHEREAS regulatory measures are often deemed to be the 

imposition of the moral standards of Members of Council, despite 

which Council has nevertheless moved to wipe out 'Encounter 

Sessions' and to control businesses of this nature; 

AND WHEREAS there is increasing evidence that certain 
streets are becoming more unsafe for women than at any time in 
the City's history; 

THEREFORE BE IT RESOLVED THAT an Advisory Committee with 
Council representation be appointed to hear delegations, to 
collect evidence and to devise policies which might help law 
enforcement agencies to be more effective. 

- (Notice) 
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NOTICE OF MOTIO ir (Cont'd) 

2 . B.C. Hydro Cutbacks 

MOVED by Aid. Rankin 

THAT WHEREAS a letter dated August 31, 1978, was received 
from B.C. Hydro and Power Authority outlining further cutbacks 
commencing November 10, 1978, on seven routes; 

AND WHEREAS further cutbacks will impair transit services 
in the City and Region and will cause more people to use 
automobiles, thereby increasing traffic congestion, pollution 
and City costs for street widening and maintenance; 

THEREFORE BE IT RESOLVED THAT 

1. Vancouver City Council strenuously oppose 
these cutbacks, and 

2. City Council send a delegation to the Provincial 
Cabinet, Vancouver M.L.A.s and B.C. Hydro Board 
of Directors requesting a freeze on all transit 
service cutbacks until the Urban Transit Authority 
takes over April 1, 1979, and 

3. The City develop as soon as possible a citizens' 
participation program for transit similar to 
the new G.V.R.D. participation program. 

— (Notice) 


ENQUIRIES & OTHER MATTERS 


Award for Bravery 
Alderman Ford 


MOVED by Aid. Ford 

THAT Council recommend to the Provincial Secretary that 
consideration be given to granting Mr. Dennis Lee a suitable 
award for his bravery on this occasion and that a copy of the 
letter from the Commodore of the Royal Vancouver Yacht Club 
be forwarded with this recommendation. 

- CARRIED UNANIMOUSLY 


The Council adjourned at 10.35 p.m. 
m ^ 4. * * 


referred to a copy of a letter to 
Mr. Dennis Lee, from the Commodore 
of the Royal Vancouver Yacht Club, 
commending him on his bravery, 
quick thinking and prompt action 
on September 2, 1978, when the 
Air-West plane crashed on the Coal 
Harbour Station, where Mr. Lee is 
employed as a watchman. 


STANDING COMMITTEE ON HEALTH AND VJELFARE 
NOVEMBER 26, 1970 

Clause No. 1 (Cont'd.) 

After further consideration, it was 

RECOMMENDED that the draft letter prepared by Dr. Bonham dealing 
with the reimbursement of funds for the purchase of Rubella vaccine 
in the amount of $26,610 be sent to the Hon. John Munro, Minister 
of National Health and Welfare, Ottawa, and to the Hon. Ralph R. 
Loffmark, Minister of Health Services and Hospital Insurance, 
Parliament Buildings, Victoria. 

2 . Home Care Services 

The Board of Administration submitted the following report 
of the Medical Health Officer dated November 10, 1970- 

"The Medical Health Officer reports as follows: 

'The question of Home Care Services for Metropolitan 
Vancouver was discussed with the Hon. R.R. Loffmark 
by representatives from the Health Department as part 
of a delegation from the Metropolitan Board of Health 
of Greater Vancouver. The following points were 
raised in the discussion: 

1) A major problem at the moment is the failure of 
the Federal Government to share costs for Inter- 
mediate and Home Care. As a result, it is less 
costly to the Provincial Government to push for 
the development of extended care facilities costing 
approximately $12. per day (?2 cost paid by the 
Federal Government) than to pay the total cost for 
Home Care which varies from $7. to $10. per patient 
per day. The Federal Government must extend cost 
sharing before the Provincial Government will 
expand Home Care Services . 

2) The Provincial Government will not make any monies 
available for a demonstration project in Vancouver 
until the Home Care project in Victoria is more 
fully developed. 

3) Redistribution of provincial funds for local health 
services is expected when these services are 
regionalized. The expected time of regionalization 
of the Capital City Regional District remains as 
April 1, 1971. 

4) The question of Home Care for each region would 
become a matter of what each regional health 
service places as a priority and cost-sharing for 
this service would be negotiated as part of the 
regional health service package. 

Conclusion : 

The Provincial Government at this time is not prepared 
to provide additional funds for the organization of a 
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Cont'd. 


The foregoing are Minutes of the Regular Council Meeting 
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September 22nd, 1978 

TO: Vancmver City Council 

SUBJECT; Trade Convention Centre - Pier B-C 

CLASSIFICATIOM: CONSIDERATION AND RECOMMENDATION 

The City Manager reports as follows: 

This^report accompanies the Trade Convention Centre Steering 
Committee report and the related reports of your civic 
officials who served on th& Steering Comn^ittee. This group 
_worked under very tight time limitations, but nevertheless 
achieved a great deal xn evaluating the proposed centre 
and clarifying the steps which must take place for it to 
proceed . 

Yo ur officials suppor't the Task Force conclusions that the 
Trade Convention Centre would be an important asset, would be 
a remarkable feature of the downtown, and would provide benefits 
locally, provincially and federally. The proposed location 
can work from a traffic and servicing view, and would provide 
a stimulus to the redevelopment of the waterfront. The 
amount of support and ehthusiasm for the project in many 
quarters is a major positive attribute of this scheme. 

^ noted in the Steering Committee report, there are still major 
problems to overcome, (in addition to the basic question of 
Federal funding) . The planning implications of the proposed 
•Marathon development and its integration with the Trade Con- 
vention Centre are issues of major importance to the City. 

The other major concern for the City is economic. While the 
Task Force analysis shows overall cost benefits, the City of 
Vancouver does not receive a proportionate share of these benefits 
Your officials believe the Task Force recoamendations recognize 
this concern, but do not go far enough. ^ 

Providing a five million dollar contribution to the Trade Con- 
vention Centre is an important policy issue involving many 
intangible factors for Council to decide. If Council accepts 
the Task Force recommendation to continue with the project, 
the conditions related to the economics of the project must 
be considered carefully. Based largely on the comments of the 
Directors of Finance and Planning and the City Engineer, the 
City Manager has prepared possible modifications to the recom- 
mendations of the Steering Committee. 

Provisions a, b, e, and f of the Steering Committee report 
are appropriate as written. Provisions c and d deal with 
Provincial support for the operation of the Centre, in the 
form of Provincial promotional work and the creation of an 
endowment to cover deficits. As an acknowledgement of 
City concerns about operating and servicing costs, these 
proposals are helpful. There are however, administrative 
and financial concerns about these proposals. 

Most cities involved with facilities such as the Trade Convention 
Centre have access to hotel or sales tax to support their 
operations. To meet City concerns about deficits and off set 
servicing costs, such a revenue source would be appropriate 
for the City, together with or as a replacement for contributions 
through an endowment fund or promotional work. The preferable 
solution would be for the Province to transfo:^ to the City by 
::ihi<3rter amendment, the right to collect a 1% hotel tax in the 
:ity (one-fifth of the present hotel tax). 


lo!s 
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Of t-ese alternatives, transfer of a portion of hotel tax 
to tne. City seems the most appropriate. This industry will 
benefit from the Centre and the Centre itself will facilitate 
the work of the Province in its tourist promotions. 

SUMMARY 

■>roilf officials are positive about the potential for a Trade 
Convention Centre, for its positive impact on tourism, the 
economy, employment and waterfront development. If Council 
wishes to proceed with the Trade Convention Centre proposal, 
your officials believe it can work well on Pier B-C. 

However, the City's financial concerns and the impact of the 
related Marathon development must be addressed in this decision. 

The City Manager submits the basic recommendations by the 
Steering Committee that the City contribute $5,000,000 toward 
the capital cost of a Trade Convention Centre on Pier B-C for 
Council's CONSIDERATION. 

Should Council wish to endorse the Steering Committee's position, 
the City Manager RECOMMENDS the following position: 

1. In view of the overall benefits to society, the benefits to 
the City economy, and the stimulation of the hospitality 
industry, and the property taxes generated from adjoining 
properties, the City agree to contribute $5,000,000 to the 
capital cost of the Trade Convention Centre on Pier B-C 
provided that: 


a. it is demonstrated to the satisfaction of Council 
that the City's portion of the capital costs for the 
Trade Convention Centre will not exceed $5,000,000. 

(Task Force Recommendation. ) 

b. the Province and the Federal Government contribute the 
remaining capital costs, with the intention that the 
total project cost not exceed $25,000,000 including 
off site costs, with some flexibility in the size of 
the facilities to achieve this objective. 

(Task Force Recommendation. ) 

c . the City own the Centre . 

(Task Force Recommendation - the Director of Finance 
recommends the City not own the Centre.) 

d. the Province provide the City, through authorization 
for a hotel tax, creation of a suitable endowment 

fund, and funding for promotional work, adequate financial 
assurance to the satisfaction of City Council. 

(Expanded Task Force Recommendation - the Director of 
Finance recommends the City collect full taxes and 
not share any deficits. The Manager* s recommendation is in 
tended to cover the Director of Finance ' s concerns by 
direct -provision of funds through the means listed, to 
cover civic servicing costs and to offset any remaining 
deficit . 

e. the management structure be worked out with the City, 
NHB, and the Province, in collaboration with the Vancouver 
Board of Trade, to the satisfaction of Council, along 

the lines in this report, the intention being that the 

City be the owner. 

(Tast Force Recommendation. ) 

f. the issues relating to the proposed deck and office/ 
commercial/public facilities over the CPR tracks and the 
integration of these with the proposed facilities on 
Pier B-C and with the adjacent downtown area be re- 
solved to the satisfaction of City Council. 

(Task Force Recommendation; relates to director of 
Planning ' s recommendation to negotiate mutually 
compatible development goals.) 

g. the Federal Government provide a grant or suitable 
funding toward the National Harbours Board ground rent. 
(Partly covered by Task Force Recommendation.) 
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2. Marathon Realty Co. Ltd. be invited to submit their proposal 
to Council for review by City officials on a high priority 
and report back for early decision. 

(Task Force Recommendation. ) 

3. The City jointly with the Province make application to 
the Federal Government for participation in financing the 
capital costs, and for a grant to offset the lease rent, 
supported by material taken from this report and addi- 
tional material regarding the beneficial impact on 
trade . 

(Task Force Recommendation.) 

4. The City express its willingness to negotiate the 
financial matters raised in point 1(d) above. 

(Direction of Planning recommends further negotiation 
to establish a cost sharing proposal.) 

5. The following recommendations of the City Engineer be 
approved : 


a. The City Engineer be directed to negotiate with adjacent property 
owners for cost sharing on the remaining portion of the Cordova 
Street extension on a basis similar to that used for the portion 
between Granville and Howe Streets. The City's share for most of 
the costs is included already in the 5-year plan. None of these 
costs should be attributable to the Trade and Convention Center. 

b. The City Engineer and the Task Force Chairman be directed to work 
out the interconnection of the Howe - Trade and Convention Center - 
Burrard street structure with the Cordova extension, the City street 
system, and the Marathon deck, and to negotiate cost sharing for the 
structure . 

c. Good pedestrian access be provided along the waterfront; to the 
downtown area, and particularly to Granville Mall as well as to 
transit and LRT facilities. 

d. The supply of parking for the Trade and Convention Center be limited 
to 1,000 spaces. 

e. Adequate loading bays, taxi zones, drop-off areas, be included in 
the design together with provision for a corridor for the waterfront 
service road and proposed street car - trolley system. 


FOR CO'JNCiL ACTIOM SEE VHISSfSi^sMliL 
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COUNCIL SEPT. 26/78 

PART REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


SEPTEMBER 14, 1978 


A meeting of the Standing Committee of Council on Planning 
and Development was held in the No. 1 Committee Room, Third Floor, 
City Hall, on Thursday, September 14, 1978 at approximately 1:30 p.m.. 

PRESENT : Alderman Hare our t. Chairman 

Alderman Brown 

Alderman Kennedy 

Alderman Puil 

ABSENT : Alderman Gibson 

CLERK TO THE 

COMMITTEE : M. L. Cross 


INFORMATION 

1 . Site for the Relocation of Firehall #22, Marpole 

The Committee considered a report of the City Manager dated 
August 25, 1978 (copy circulated) in which the Director of Planning 
and the Fire Chief explain the process of selecting a new site for 
Firehall #22 . 

Mr. D. Thomsett, Local Area Planner, Marpole, advised that 
the present building housing Firehall #22 is inadequate because 
it is too small and cannot be structurally altered to accommodate 
modern apparatus. Its location is poor because: 

- the site is too far to the south (about 1/3 of the present 35s minute response 
area falls within the Fraser River or Richmond); 

- there is a service gap to the north-east of tne present response area; 

- rush hour traffic on 70th Avenue impedes entry of fire trucks onto the street; 

- fire trucks must travel uphill to many calls, slowing response time; 

- the site is too small for a building of required size and expansion is blocked 
by a new apartment building to the west. 

In the Spring of 1977 the Properties Division and the Fire 
Chief reviewed a number of alternative sites for the relocation 
of Firehall #22. A site at the northwest corner of 59th Avenue 
and Laurel was selected. Council instructed the Supervisor of 
Properties to negotiate for acquisition. As the owners were not 
willing to sell the Properties Division suggested other alternatives 
to a meeting of senior City officials; including a suggestion to 
swap a portion of Oak park in exchange for the old firehall site. 
In November 1977 the Local Area Planning Program was established. 
It was felt that this project would best be handled by way of. a com- 
prehensive planning process. The following four locations were 
suggested : 


cont'd. . 


103 


Part Report to Council 
Staf$Sj.iig cewftitttfee of esotjjssoil. 
on Planning and Develo|a&6iit 

Septembei: 14, 1SI78 Pstge. 2 

- S.W. corner of Oak Park 

- N.W. corner of 59th Avenue and Laurel St. 

- S.E. corner of Laurier School grounds 

- S.W. corner of Pearson Hospital grounds 

On May 2 5th the Planning Committee, after hearing delegations, 
a recap of the pros and cons of each site and the positions of 
Parks Board, School Board, the Province and the owner of the pri- 
vate site, voted on their preferences by way of a secret ballot. 
Of the 42 votes counted the breakdown was: 

Site 1 - S.W Corner of Oak Park 21 votes 

Site 2 - N.W Corner of 59th and Laurel 11 votes 

Site 3 - S.E, Corner of Laurier School 7 votes 

Site 4 - S.W Corner of Pearson Hospital 3 votes 

The Director of Finance noted that the old #22 site disposal 
value is part of the funding structure for the replacement site 
and Firehall. 

The following were present for the meeting: 


Mr . L . Haberlin 

Mrs. C. Mawson ) 
Mrs. L. Silbernagel ) 
Mrs. L. Shields 


Vice Chairman, 
Marpole Citizens 
Committee 


Planning 


Save Oak Park Committee 


On behalf of concerned citizens 
of the 59th Avenue and Laurel St, 
area 


Mr. L. Habelin submitted a folder containing excerpts from 
the minutes of the meetings of the Marpole Citizens ' Planning 
Committee pertaining to the relocation of Firehall #22 (on file 
in the City Clerk's office). He stated that the issue had been 
referred to the newly formed Marpole Citizens ' Planning Committee 
for its advice and the Committee recommended Oak Park site. He 
expressed concerns that a location near private hospitals, schools 
£.nd a community centre did not seem appropriate. 

Mrs. C. Mawson and Mrs. L. Silbernagel advised that their 
petition against Firehall #22 being relocated on Oak Park now 
contained over 155 signatures. Marpole has less park space than 
any other area. Oak Park is well used i.e., baseball, soccer, 
kite flying, frisbee, etc. The tennis courts are in use all year 
round. The southwest corner of the park, is heavily travelled by 
people going to the park and youngsters going to school. in view 
of the fact that there is so little park space in the Marpole area 
and that Oak Park itself could be further developed with more 
activities the Committee feels strongly that Oak Park should 
remain as a Park . 


Mrs. L. Shields presented a petition containing 152 signatures 
registering opposition to the selection of the 59th Ave. and Laurel St 
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site for the relocation of Fireball #22 because they have more 
than their share of noise and pollution due to heavy traffic on 
Oak Street. The area has many hospitals and the "Quiet Zone" 
should be observed and respected. Mrs. Shields noted that the 
lawyer representing the private hospitals would be appearing 
before Council on September 26, 1978. 

Members of the Committee discussed the question of a land 
swap and suggested the Parks Board be approached. They were 
advised that the Parks Board had been approached and refused to 
consider it. 

The Ideal School needs its land for playground. The School 
Board does not want the land used for a Firehall. It was felt that 
further discussions should be held with the School and Parks Boards 
on these matters . 

After much discussion the Committee agreed that no decision 
should be made at this time due to the fact that a delegation on 
behalf of the owners of the property at 59th Avenue and Laurel St. 
v/ould be appearing before Council on September 26, 1978. 


* ^* * * 
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WORKS & UTILITY MATTERS 


INFORMATION 

1 . Tender Awards 

The Purchasing Agent reports as follows: 

"In accordance with Council policy, contracts for the following supplies 
were awarded by the City Manager/authorized City Officials: 

Fire Department Cold Weather Coats 
Fire Hose 

Ethylene-Glycol Anti-Freeze 

Towing Services for City-Owned Vehicles 

4 Wheel Drive Vehicle 

Automobiles (4) 

Two-way Hand Held Solid State Portable Radios & Chargers (6) 

Back-Pack Demand Air Masks & Cylinders (14) 

Electric Wire, Cable & Conduits 

Supply of a Gas Chromatograph & Accessories 


Copies of the details of these Tender Awards are attached." 


The City Manager submits the foregoing report for Council's INFORMATION. 


RECOMMENDATIONS 

2 . Sewer Reconstruction - Helmcken: Hornby/Howe; Lane West of Howe: Helmcken North 
The City Engineer reports as follows: 

"Sewer reconstruction in the above-noted locations was part of the downtown sewer 
separation program that was done in 1973/1974. The work in these two locations 
was delayed pending resolution of the lane rearrangement at the north end of 
Block 81. The lane rearrangement has now been finalized and the sewer work can 
now proceed. 

The cost for this sewer work will be shared by the City and the developer because 
of increased costs related to the lane rearrangement. The work is estimated to 
cost $110 000 shared, $50 000 City/$60 000 developer. 

The original City funding for this project has been used in other areas of the 
downtown because of the uncertainty as to when the lane question would be resolved. 
Funds for the City share of this project ($50 000) are available in Account No. 
111/5811 - Refurbish Pump Stations. This money is available because the pump 
station at Columbla/Keef er has been eliminated as a result of recent rearrangement 
and reconstruction of the sewer network in the Chinatown/ 'neck' area. Therefore, 
funds for refurbishment of this station are not required. 

I recommend that the sewer work described herein be done with the cost shared 
$50 000 City/$60 000 developer, and the City funds being reallocated from 
Account No. 111/5811 - Refurbish Pump Stations." 

The City Manager RECOMMENDS that the foregoing recommendation of the City Engineer 
be approved. 

3 . Sewer Reconstruction: Lane West of Commercial South of 18th Avenue 
The City Engineer reports as follows: 

"A section of the old sewer in the lane west of Commercial south of 18th Avenue has 
collapsed. Investigation shows approximately 30 feet of pipe has failed and n6^ 
has been temporarily repaired. This sewer should be reconstructed as soon as 
possible. The estimated cost of this work is $70 000. 
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No funds are available in the 'sewer reconstruction' accounts at this time. However, 
funds can be transferred from Account No. 112/7605 - Relief of Southwest Marine Drive 
Trunk, as this project will not go ahead until mid-1979 because of the need for 
additional study required on the best routing relative to the soil conditions on 
the embankment south of Marine Drive. Money can be provided in the 1979 Sewers 
Capital Budget to replace these funds. 

I recommend that $70 000 be transferred from Account No. 112/7605 for reconstruction 
of the sewer in the lane west of Commercial south of 18th Avenue." 

The City Manager RECOMMENDS that the foregoing recommendation of the City Engineer be 
approved . 

4. Closure of Portion of the Lane North of Brigadoon Avenue East of Victoria Drive 

Adjacent to Lot A (Explanatory Plan 11129), Block 57, District Lot 727 Fraserview^ 
Plan 8446 


The City Engineer reports as follows: 

"An application has been received from the Fraserview Assembly Church to relocate a 
portion of lane adjacent to their church situated at Victoria Drive and Brigadoon 
Avenue. This lane relocation is to accommodate proposed alterations to the church. 

1 recommend that all that portion of lane dedicated by the deposit of Plan 8446 shown 
hatched on the attached plan marginally numbered LF 8784 be closed, stopped up and 
conveyed to the abutting owner subject to the following conditions: 

(a) A portion of Lot 15, Block 57, District Lot 727 Fraserview, Plan 8446 to be 
dedicated for lane. 

(b) The portion of closed lane to be consolidated with the abutting lands. 

(c) The , applicant to pay $4 870 for the area of closed lane in excess of the area 
of lane being dedicated in accordance with the recommendation of the Supervisor 
of Properties. 

(d) The applicant to pay for relocation of utilities and provide necessary easements 
to contain them as well as paying for work required to physically relocate the 
lane. The estimated cost of the utility and lane work is $10 000. 

(e) The applicant to provide and bear the cost of necessary plans. 

(f) Any agreement to be to the satisfaction of the Director of Legal Services." 

The City Manager RECOMMENDS that the foregoing recommendation of the City Engineer 
be approved . 

5 . Local irriprovements on the "Initiative Principle" 
First Step 

The City Engineer reports as follows: 

"As required by the Local Improvement Procedure By-law, projects for 

- Pavements & Curbs, Arterial Streets 

- Pavements & Curbs, Higher Zoned 

- Pavements & Curbs, Kitsilano Point 

as shown below, are advanced to Council on the 'Initiative Principle'. 


Pavements & Curbs, Arterial Streets 

Nanaimo St., from 29th Ave. on the east side and from the north 
property line of Lot 23, Block 3, District Lot 393 
on the west side, to 34th Ave. 


cent ' d. . , . 
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This route is a primary arterial street serving a wide area of the east side. It 
is an improved transit route farther to the north; an LRT station is proposed at 
Nanaimo and Vanftess, and transit could be expected on this section to feed to LRT. 
Nanaimo is also part of the dispersed truck route system. The project will include 
upgrading the Kingsway intersection and left-turn bays on Nanaimo, as well as easing 
the sharp curve south of 29th Avenue. 

4th Ave., from Highbury St. to 400 ft. east of Discovery St. 

and 

4th Ave. Diversion, from 4th Ave. to Trimble St., 

and 

4th Ave., from Trimble St. to Sasamat St. 

This is a portion of a primary arterial serving UBC and connecting West Point Grey 
to the balance of the City. It serves two transit routes and trucks destined to 
UBC. It also carries seasonal recreational traffic associated with Jericho Park, 
a regional attraction. The project will complete a missing link in the grid system 
and will remedy the present curves on the Diversion that are the subject of frequent 
complaints from residents of the area. A traffic-actuated signal at 4th Avenue and 
4th Avenue Diversion will balance signal settings to varying traffic volumes. 

The project has been discussed with the Park Board, Inasmuch as it represents the 
entrance to Jericho Park in the same sense that Georgia Street is the entrance to 
Stanley Park. The design includes a centre boulevard to provide greater opportu- 
nities for landscaping to suit its environs and to enhance pedestrian safety. A 
bicycle path on the north side was originally proposed but will now be included 
within Jericho Park. 


Pavements & Curbs, Higher Zoned 

Maple St., 4th Ave. to 6th Ave. 
This project was chosen in view of a high maintenance record and poor condition. 

Ash St., Broadway to 6th Ave. 

In keeping with Council policy to improve the Fairview Slopes area, this project 
has been advanced due to a poor rating. It is industrial and fully developed. 


Columbia St., 8th Ave. to Broadway 
6th Ave., Columbia St. to Alberta St. 
6th Ave., Quebec St. to Ontario St. 

These three projects have been advanced owing 
the street has been inspected and the type of 
warrants replacement. 

Pavements & Curbs, Kitsilano Point 

Maple St., McNicoll Ave. to Ogden Ave. on the east side and from 
McNicoll Ave. to a point approximately 350 ft. north 
on the west side. 

Ogden Ave., Maple St. to Cypress St. 

Ogden Ave., Cypress St. to Chestnut St. 

Chestnut St., Ogden Ave. to Greer Ave. on the west side and from 
the extension of the NPL of Ogden Ave. to the 
extension of the NPL of Greer Ave. on the east side. 

Cypress St., Cornwall Ave., to Greer Ave. on the E/S and from 
Cornwall Ave. to the north property line of VR464, 
Block 186A, District Lot 526 on the W/S. 

City Council in August of 1975 approved a recommendation of the Standing Committee 
on Planning and Development (arising out of the Local Area Planning process) that 
the paving and curbing in the Kitsilano Point area be advanced on the initiative. 
Supplementary Capital, now approved, will be used to cover the City's share of 
these costs. 


to poor condition. The condition of 
development noted. Full development 
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comprehensive home care service in the Metropolitan 
Vancouver area. It would appear that its implemen- 
tation will depend upon the development of regional 
health services.' 

Your BOARD recommends that the above report of the Medical 
Health Officer be received for information." 

Discussion followed with respect to approaching the Federal 
Government with a view to having them split the cost of Intermediate 
and Home Care Services with the Provincial Government, the same as 
they do for Extended Care. It was 

RECOMMENDED that the Board of Administration be requested to prepare 
a brief for presentation to the Federal Government with a view to 
securing from the Federal Government a commitment that they will 
share with the Provincial Government the cost of Intermediate and 
Home Care Services, the same as they do for Extended Care Services. 


PART II 

The following matter is submitted for the information of 

Council : 
INFORMATION 

3 . Social Assistance Allowances 

Mrs. Margaret Mitchell appeared before the Committee on 
behalf of the Unemployed Citizens Welfare Improvement Council and 
presented a brief which contained several requests for the considera- 
tion of the Committee. These requests were reviewed by Mrs. Mitchell 
and discussion followed on several of the points raised in the brief. 

Alderman Rankin raised several cases that had been brought 
to his personal attention and asked what policy was adopted with 
respect to persons wishing to appeal decisions made by our Social 
Service Department. Mr. M. C. Colcleugh, Acting Social Service 
Administrator, stated their instructions come from the Provincial 
Government, and the Department of Rehabilitation and Social Improve- 
ment may convene Boards of Review to consider matters brought up by 
welfare recipients. 

With respect to the mailing of Christmas and January 
cheques, Mr. Colcleugh advised that the Christmas cheques were in 
the mail and the January cheques would be received by the welfare 
recipients prior to the end of the year. 

The Chairman advised that the brief submitted by Mrs. Mitchel 
would be further discussed at a subsequent meeting of this Committee. 


The meeting adjourned at approximately 11:00 a.m. 

(At the request of the Chairman, attached for the information of 
Council are statistics on New Cases Opened from July - October, 
1970, inclusive, as compiled by the Acting Social Service 
Administrator . ) 


****** 
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The City's share of these projects except for the Kitsilano Point projects will be 
provided for in the 1979 Basic Capital Budget, subject to the approval of Council. 
The City's share of the Kitsilano Point projects will come from funds already 
allocated for Chestnut Street and from now approved Supplementary Capital." 


Second Step 

The Director of Finance submits the following report on the financial arrangements: 

"In accordance with the provisions of the Local Improvement Procedure By-law, I am 
submitting the City Engineer's report dated September 15, 1978. 

The estimated total cost of these improvements is $1 968 905 and the City's share of 
J^e cost is $1 745 449. 

I have to report that the necessary financial arrangements can be made to carry out 
the work for those projects coming out of funds already allocated or out of Sup- 
plementary Capital. For those projects the cost of which is coming out of the 1979 
Basic Capital Budget, the necessary financial arrangements can be made to carry out 
the work subject to Council approval in advance of this Budget." 

The City Manager has decided that it is desirable to undertake the projects 
referred to and RECOMMENDS that: 

(a) The reports of the City Engineer and Director of Finance be adopted together 
with the details of the Second Step Report on file in the City Clerk's Office. 

(b) The City-owned parcels shown on the list attached to the detailed Second Step 
Report for the Local Improvement projects be declared assessable. 

(c) The Court of Revision for the projects listed above be held at 7:30 p.m., 
Thursday, December 7, 1978. 
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SOCIAL SERVICE AND HEALTH MATTERS 


INFORMATION 

1 . Noise Complaint re 1515 Barclay Street 
The Medical Health Officer reports as follows: 

"RE: Petition from residents of Costa Brava Apartments, 1531 Barclay Street, 
Vancouver, EC regarding noise from 1515 Barclay Street: 

The premises was Inspected on August 29, 1978. Verbal orders were given to 
tenants, manager and owner of 1515 Barclay Street to comply with the 
provisions of the noise control by-law. 

A written order was attached to the wall In the main hall of the premises. 

Corporal B. McGulness of the Vancouver Police Department also spoke to the 
tenants re the noise problem. 

On September 6, 1978, a re-check was made with Mr. Dueck, manager of 1531 
Barclay Street. He stated that there has been no further problem with noise 
since August 29, 1978." 


The City Manager submits the foregoing report for the INFORMATION of 
Council . 


FOR COUNCIL ACTION SEE PAGE(S) ...2S. 


I 


A- 4 
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BUILDING AND PLANNING MATTERS 


RECOMMENDATION 

1. Grandview-Woodland N.I. P.: Streetfront Alternative School 
Improvements 

The Director of Planning reports as follows: 

"On July 12, 1977 Council approved the Grandview-Woodland N.I. P. Concept 
Plan which included a contingency allocation of $120,000.00 for the stated 
purpose of providing funding for projects in addition to those described 
in the Concept Plan. This approach is intended to encourage people with 
new project ideas to become involved in the program during its implementation 
stage. Improvement of the premises occupied by the Streetfront Alternative 
School Program is a project in this category. 

Britannia Elementary/Secondary School operates this program of regular high 
school courses in a storefront to accommodate 15 students per year who, for 
reasons of learning disability or behavioural problems, are unable to fit 
into a regular high school environment. The program was initiated at this 
location, 896 Commercial Drive, in September of 197S and after three years 
of successful operation is expected by the Britannia School administration 
to continue for the foreseeable future, (Appendix I). The store front 
space has been leased annually for three years, has a one year lease at 
present, and has options to lease the premises for the two subsequent 
years, (Appendix II). 

The Grandview-Woodland N.I. P. Committee recommends that a total of $750.00 
be appropriated for the office improvements requested. Tables, bookshelves, 
wall hangings and finishing materials are the major components of the 
intended improvement and the majority have been indicated to be recoverable 
should the location of the program change, (Appendix III). 

C.M.H.C. and the B. C. Department of Municipal Affairs and Housing 
are in agreement with the appropriation of funds for this project. 

The Director of Planning recommends that $509.00 be appropriated 
from the Grandview-Woodland NIP Account #898-9408 and that $241.00 
be appropriated from Unappropriated City NIP Funds Account 
#532-7901 to supplement the normal 25% City funding with costs 
to be shared as follows : 

C.M.H.C. $214.00 (28.57%) 

Province of B.C. $107.00 (14.29%) 
City of Vancouver $429.00 (57.14%)." 

The City Manager RECOMMENDS that the recommendation of the Director 
of Planning be approved. 

2. Strata Title Application - Conversion 6070-6080 East Boulevard 
(Boulevard Manor Apartments) 

The Director of Planning reports as follows: 

"An application has been received from L.S.P. Enterprises Linited, 
801"^09 Granville Street, and Tomar Manacoment Incorporated, 4678 
Highlawn Drive, Burnaby, B. C. (Refistered owners in fee-simple), 
to convert this three storey, wood frame - commercial /apartment 
building at 6070-6080 East Boulevard (Boulevard Manor Apartments), 
Lots 7 and 8 of 1 W^^, Block 15, D.L. 526, Plan 3247, erected in 
1956, from rental to Strata Title Ownership, a total of 15 strata 
lots. The zoning is C-2 Commercial. 

The building contains 3,000 square feet of commercial office space on the 
ground floor and twelve apartments in total on the second and third floors. 

The property has seven on-site parking stalls. Land title records indicate 
that the two original owners described above acquired the property on September 
17, 1976 and subsequently sold to other individuals, undivided interests to 
six (6) of the twelve (12) apartments and two of the three (3) commercial spaces. 
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The building is therefore presently occupied as follows: 

6 suites occupied by owners, having undivided interest in the building; 
4 suites occupied by renters; 
2 suites are vacant; 

2 coimercial spaces occupied by owners of undivided interests; 
1 commercial space occupied by a renter; 

A signed statement from both "owners" and renters indicates all agree and consent 
to the proposed conversion of this building from rental to Strata Title Ownership. 

The applicants have submitted the following information: 

1. Building plans showing the limit and extent of all proposed 
strata lots and common property. 

2. Prospectus of conversion proposal. 

3. Supporting signatures of "owners" and renters. 

4. Building inspection report from Robert Todd, Architect. 

N.B. See Appendix 'A' for Site Plan. 

Complete application can be seen at the City Planning Department. 

Further to the condition of the building, the Acting Director of Permits & Licenses 
reports as follows: 

"On August 15, 1978, an inspection of the above premises was made by 
Building, Plumbing, and Electrical Inspectors and a Fire Warden to 
determine conformance with current By-laws. 

The Following items are required to be corrected for compliance: 
Building and Fire Warden 


1. The interior north wall is required to have a one hour fire 
resistance rating and be of non-combustible construction and 
the area of unprotected openings must comply with table 
9.10.15A of Building By-law #5190. Alternatively this wall 
may be of combustible construction with all voids filled with 
acceptable insulation and the exterior covered with non- 
combustible cladding, or the building may be fully sprinklered 
and the exterior covered with non-combustible cladding. In 
both alternatives unprotected openings must comply with 
table 9.10.15A of Building By-law #5190. 

2. The Fire Alarm System must be upgraded and approved smoke 
alarms installed in each dwelling unit to comply with 
Building By-law #5190. 

3. Emergency lighting must be installed to comply with Building 
By-law. 

4. Existing illuminated Exit signs must be replaced with an 
approved type that complies with Sec. 3.4.6 of Building By-law. 

5. The exit sign over the rear exit door in the basement must 
be removed and installed over the exit door in the north 
side of the building. 

6. All doors off public corridors, including suite entrance 
and closet doors must be replaced with 1 3/4 inch solid 
core doors and provided with self closing devices and 
approved latch sets. 

7. Exit stair way doors must be 1 3/4 inch solid core, and provided 
with self closing devices and latch sets and "Fire Door Keeo 
Closed" signs to be provided on each door. 
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8. The door separating the lobby from the rear exit corridor 
must be 1 3/4 inch solid core with self closing devicp and 
latch set. 

9. All doors in the basement exit corridor must have a 3/4 hour 
fire protection rating to comply with Sec. 40(6) of Fire 
By-law #5012. 

10. Side lights adjacent to the doors in the exit stair enclosure 
must be fitted with wire glass in steel frames. 

11. Holes, voids and openings in walls must be filled to maintain 
the integrity of fire separations, including openings for 
milk bottles, vent fan in laundry room, plumbing access panel 
in the laundry room and various holes in the furnace room. 

I The garbage chute doors must be replaced with 3/4 hour approved 
labelled chute doors. 

13. The door opening to the storage area under the stairs must be 
filled with a rated closure to maintain the integrity of the 
fire separation of the exit enclosure. 

14. The required sound transmission rating could not be determined. 
Electrical 


1. 30 A plug fuses to be non-tamper type. 

2. Non-metal ic sheathed cable in storage rooms to be properly 
fastened to wall and ceiling. 

3. Broken light fixture in storage room to be replaced. 

4. Armoured cable in laundry room to be properly fastened with 
approved straps. 

5. Fire alarm bell to be installed on ground floor. 
Plumbing 

No Requirements." 


Further to the occupancy of the building the Director of Social Planning reports 
as follows: 

"The Council resolution (March 11, 1976), on strata title conversions 
reads: 

'That where more than 10% of the tenants object to a conversion 
it not be permitted. ' 

In view of the existing support for the application by the present owner/ 
occupants, no interviews are necessary." 

The Director of Planning with the concurrence of the Acting Director of Permits 
and Licenses and the Director of Social Planning recommends that: 

This application be approved, thereby permitting the conversion of the occupied 
P nises at 6070-6080 East Boulevard to Strata Title ownership, i.e, 15 strata lots 
and the Approving Officer is hereby authorised to sign the required strata plans 
subject to the following condition: 

'That this particular building is first upgraded to substantially 
comply with all relevant City By-laws » said work to be carried 
out to the owner-developer's cost and to the satisfaction of the 
Director of Permits and Licenses Department.' 

The City Manager RECOMMENDS that the recommendation of the Director 
of Planning be approved. 
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3 . Kensington N.I. P. - Litter Containers 

The Director of Planning and City Engineer report as follows: 

"On April 4, 1978, City Council approved the Kensington N.I. P. Concept Plan which 
included an allocation of $3,000 for litter containers to be located near corner 
stores In the residential areas. Through the provision of litter containers, it 
is hoped to reduce the amount of litter In the neighbourhood while still allowing 
the stores to provide a service to the community. 

There are six stores currently In operation In the residential area of Kensington, 
located at: 

1. 3701 St. Catherines Street 

2. 1243 East 28th Avenue 

3. 4471 Inverness Street 

4. 906 East 30th Avenue 

5. 959 East 35th Avenue 

6. 897 East 35th Avenue 

Additional containers are planned for the commercially zoned areas of Kensington. 
The location and number of such containers will await the commercial area studies 
which will be completed by the summer of 1979. 

The cost of six Granville Mall type (circular exposed aggregate with aluminum 
cover) litter containers 1s estimated at $1,050, and the on-going maintenance 
(including pick-ups) 1s estimated at $150 each per year and the Operating Budget 
should be Increased to provide for this cost. Maintenance for the balance of 
1978 Is estimated at $225. 

The total cost of the six containers would be shared as follows: 


The Kensington Citizens' N.I. P. Planning Committee, C.M.H.C. and the Province of 
B.C. concur with the expenditure of Kensington N.I. P. funds on this project. 

The Director of Planning and the City Engineer RECOMMEND 

1. That Council approve the appropriation of $1,050 from Kensington N.I. P. 
account 891/8704 to provide and install six Granville Mall type litter 
containers in the Kensington N.I. P. area. 

2. That Council approve from Contingency Reserve, an increase of $225 in 
the Sanitation Branch Operating Budget for emptying and maintenance of 
these additional litter containers for the balance of 1978." 

The City Manager RECOMMENDS that the above recommendation of the Director of 
Planning and the City Engineer be approved. 


C.M.H.C. 

Province of B.C. 
City of Vancouver 


50% 
255K 
25% 


$ 525.00 
262.50 
262.50 


$1.050.00 


FOR COUNCIL ACTION SEE PA6E(S) ..il.g?:... 
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MANAGER'S REPORT, SEPTEMBER 22, 1978 (FINANCE: A7-1) 


FINANCE MATTERS 


RECOMMENDATION: 


1 . Investment Matters (Various Funds) July 1978 
The Director of Finance reports as follows: 
"(a) Security Transactions during the month of July 1978. 
(b) Summary of Securities held by the General and Capital Accounts. 


(a) SECURITY TRANSACTIONS DURING THE MONTH OF JULY 1978 

1. GENERAL AND CAPITAL ACCOUNT TRANSACTIONS (PURCHASES) 

Maturity Maturity Term Annual 

Type of Security Date Value . Cost Days Yield % 


Chartered Bank Deposit Receipts and Government Notes 


4 

Toronto Dominion Bank 

Dec. 

15/78 

$ 1,038,775.89 

$ 1,000,000.00 

164 

8.63 

4 

Bank of British Columbia 

Aug. 

22/78 

2,527,621.23 

2,500,000.00 

49 

8.23 

4 

Bank of British Columbia 

Sept 

.15/78 

2,541,750.00 

2,500,000.00 

73 

8.35 

4 

Bank of British Columbia 

Nov. 

15/78 

1,031,242.19 

1,000,000.00 

134 

8.51 

4 

Bank of Nova Scotia 

July 

14/78 

1,002,082.19 

1,000,000.00 

10 

7.60 

4 

Bank of Nova Scotia 

Oct. 

13/78 

1,023,520.55 

1,000,000.00 

101 

8.50 

5 

Canadian Imperial Bank of 








Commerce 

Oct. 

3/78 

1,020,860.27 

1,000,000.00 

90 

8 .46 

5 

Canadian Imperial Bank of 








Commerce 

Nov. 

15/78 

5,156,138.36 

5,000,000.00 

133 

8.57 

5 

Canadian Imperial Bank of 








Commerce 

Nov . 

15/78 

1,547,193.70 

1,500,000.00 

134 

8.57 

5 

Canadian Imperial Bank of 








Commerce 

Nov. 

17/78 

1,031,697.26 

1,000,000.00 

135 

8.57 

5 

Canadian Imperial Bank of 








Commerce 

Dec . 

1/78 

1,552,721.51 

1,500,000.00 

149 

8.61 

5 

Bank of Canada 

July 

14/78 

1,994,273.63 

1,990,592.40 

9 

7.50 

5 

Bank of British Columbia 

Oct. 

31/78 

1,027,479.45 

1,000,000.00 

118 

8.50 

5 

Bank of Montreal 

July 

31/78 

2,011,468.49 

2,000,000.00 

26 

8.05 

5 

Bank of Montreal 

Oct. 

13/78 

5,116,438.36 

5,000,000.00 

100 

8.50 

5 

Bank of Montreal 

Oct. 

16/78 

2,047,972.60 

2,000,000.00 

103 

8.50 

5 

Bank of Montreal 

Nov. 

30/78 

2,069,742.47 

2,000,000.00 

148 

8.60 

5 

Bank of Montreal 

Dec. 

15/78 

5,193,143.84 

5,000,000.00 

163 

8.65 

5 

Bank of Montreal 

July 

6/78 

3,000,328.78 

3,000,000.00 

1 

4.00 

6 

Royal Bank of Canada 

Nov. 

15/78 

999,776.51 

969,620.00 

132 

8.60 

6 

Canadian Imperial Bank of 








Commerce 

Oct. 

17/78 

1,023,929.86 

1,000,000.00 

103 

8.48 

6 

Canadian Imperial Bank of 








Commerce 

Nov, 

15/78 

2,061,985.75 

2,000,000.00 

132 

8.57 

6 

Canadian Imperial Bank of 








Commerce 

Nov. 

22/78 

2,065,349.04 

2,000,000.00 

139 

8.58 

6 

Canadian Imperial Bank of 








Commerce 

Nov. 

24/78 

515,572.33 

500,000.00 

141 

8.58 

6 

Canadian Imperial Bank of 








Commerce 

Nov, 

27/78 

515,924.93 

500,000.00 

144 

8.58 

6 

Canadian Imperial Bank of 








Commerce 

Dec . 

15/78 

4,153,567.12 

4,000,000.00 

162 

8.65 

6 

Bank of British Columbia 

Dec. 

27/78 

1,041,521.64 

1,000,000.00 

174 

8.71 

6 

Bank of British Columbia 

Dec . 

29/78 

2,083,997.81 

2,000,000.00 

176 

8.71 

6 

Bank of Nova Scotia 

Oct. 

13/78 

1,023,081.92 

1,000,000.00 

99 

8.51 

7 

Mercantile Bank of Canada 

Oct. 

27/78 

500,000.00 

487,363.50 

112 

8.45 


57,921,157.68 56,447,575.90 


i 


n 
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7 
10 
10 
10 
10 
13 
18 
18 
18 
21 
28 
31 
31 
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Clause #1 continued 


Type of necurlty 


Maturity 
Date 


Maturity 
Value 


Cost 


Term 
Days 


Annual 
Yield % 


Chartered Bank Deposit Receipts and Government Notes - Forward 


Canadian Imperial Bank of 

Commerce 
Canadian Imperial Bank of 

Commerce 
Canadian Imperial Bank of 

Commerce 
Canadian Imperial Bank of 

Commerce 
Royal Bank of Canada 
Bank of British Columbia 
Bank of British Columbia 
Mercantile Bank of Canada 
Bank of Montreal 
Bank of Canada 
Bank of Nova Scotia 
Bank of Nova Scotia 
Bank of Nova Scotia 
Bank of British Columbia 
Royal Bank of Canada 
Bank of Nova Scotia 
Bank of Canada 




$57,921,157.68 

$56,447,575.90 

- 


Aug. 

31/78 

O no R m Q Q'7 
Z ,Uzu , U / . 3 / 

ZjUUUjUUU.UU 



fl '50 

Sept 

.29/78 

o nQQ 

/ , Uoo , u / u . yo 

nnn nnn nn 
z,uuu,uuu« uu 

flu 

fl '5 fl 

Oct. 

20/78 


o jUUUjUuu, uu 

X uo 

fi 111 

Nov. 

1/78 

1,027,118.36 

1,000,000.00 

117 

8.46 

July 10/78 

3,000,986.30 

3,000,000.00 

3 

4.00 

Aug. 

2/78 

2,009,981.37 

2,000,000.00 

23 

7.92 

Nov. 

30/78 

4,135,242.74 

4,000,000.00 

143 

8.63 

Sept 

.15/78 

2,000,000.00 

1,969,986.00 

67 

8.30 

Sept 

.29/78 

2,037,282.19 

2,000,000.00 

81 

8.40 

July 

14/78 

3,000,842.47 

3,000,000.00 

1 

10.25 

Aug. 

31/78 

1,009,824.66 

1,000,000.00 

44 

8.15 

Dec. 

27/78 

2,077,316.16 

2,000,000.00 

162 

8.71 

Jan. 

2/79 

2,081,652.60 

2,000,000.00 

168 

8.87 

Aug. 

15/78 

1,507,296.16 

1,500,000.00 

22 

8.07 

July 

31/78 

1,000,863.01 

1,000,000.00 

3 

10.50 

Jan. 

15/79 

2,604,367.12 

2,500,000.00 

168 

9.07 

Aug. 

1/78 

5,001,369.86 

5,000,000.00 

1 

10.00 



$97,551,525.06 

$95,417,561.90 




2. SINKING FUND TRANSACTIONS (PURCHASES) 


Type of Security 
Debentures 


Maturity 
Date 


Maturity 
Value 


Price 


Cost 


Term Yield 
Yrs/Mos. % 


Juljl 25 City of Vancouver 10.00% Dec. 16/94 $15,000.00 


101.75 $15,262.50 16/5 9.78 


Debentures 


SINKING FUND TRANSACTIONS (SALES) 


Sale Price 


28 City of Vancouver 10.00% Dec. 16/94 $ 5,000.00 $ 5,100.00 $ 5,132.00 16/5 9.75 


3. CEMETERY CARE FUND TRANSACTIONS (PURCHASES) 


Debentures 


27 City of Vancouver 9.25% Sept. 1/90 $50,000.00 


97.51 $48,755.00 12/1 9.25 


4. DEBT CHARGES EQUALIZATION FUND (PURCHASES ) 

Chartered Bank Deposit Receipts and Government Notes 

14 Mercantile Bank 

of Canada Aug. 15/78 $2,800,000.00 


Term 
Days 


$2,780,377.32 32 8.05 


./3 


(!>) 


f.lJMMARY OF SECURITIES HELD BY THE GENERAL AND CAPITAL 
ACCnUNTS ONLY - AS AT JULY 31, 1978. 


Type of Security- 


Par or Maturity Value 


Cash or Book Value 


Short Term 


Chartered Bank Deposit 
Receipts and Government Notes 


$134,174,333.90 


$130,845,419.18" 


The Director of Finance recommends that the above transactions be approved. 

The City Manager RECOMMENDS that the foregoing recortmendation of the Director of 
"Finance be approved. 


2. Rental Agreement for Police Satellite Radio 

Receiver Installation at Fountainebleu Apartment 

The City Engineer reports as follows: 

"To provide reliable Police district radio coverage on the south west Marine Drive 
Area, a remote receiver is required along the south slope. No suitable site is 
available on any City owned building. The Fontainebleu Apartments 5455 Balsam St. 
Vancouver, B.C. will provide a suitable site and the owners, Lougjieed Village 
Holdings Ltd., have agreed to lease the necessary area subject to the following 
conditions . 


1. A $25.00 per month cost for access to the roof top storage 
locker for holding a police satellite radio receiver. 

2. Use of five watts of electrical power continuously. 

3. Installation of a roof top antenna three cm. in diameter 
and three meters high. 

4. Thirty day cancellation notice by either party. 

5. No fault or liability of performance or equipment to 
the lessor. 


That the Director of Legal Services be authorized to prepare and execute 
a lease agreement with Lougheed Village Holdings Limited, 9500 Erickson 
Drive, Bumaby, B.C. for the space required to accommodate the Police 
radio equipment." 


The City Manager RECOMMENDS that the foregoing recommendations of the City Engineer 
be approved. 

3 . Vancouver Economic Advisory Commission 
The Director of Finance reports as follows: 

"The Vancouver Economic Advisory Commission, established by Council this year, 
consists of persons from a very wide range of activities and all of them have 
severe time constraints. They have determined that the most appropriate and 
convenient times for their meetings are over lunch and have established their 
regular meeting time as the third Monday of each month from 11:30 a.m. to 
1:30 p.m. The most convenient place to meet is at the Plaza 500 Hotel in one 
of their small meeting rooms with provision for sandwiches and coffee for lunch. 


The City 


Engineer recdtmends 
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Clause Tf3 continued ; 

There is no provision in the budget for the cost of these meetings or the occa- 
sional sub-committee meetings that will be necessary. It is estimated that the 
cost would approximate $1,500 per year; and approximately $500 for 1978. 

I would therefore recotntend that Council approve this meeting structure with 
the luncheon costs being absorbed by the City and further, that $500 be provided 
in the 1978 budget of the Economic Development Division with the source of 
funds to be contingency reserve; and, that the cost be included through the 
normal budget process in the future." 

Your City Manager RECOMMENDS the foregoing recxxnendation of the Director of 
Finance be aj^roved. 


4 . Staff Overtime at Analyst's Laboratory 

Hie Medical Ifealth Officer reports as follows: 

"Council, cn August 29, 1978 authorized a review of the City Analyst's 
Laboratory. Ttn.s review is being carried out by the B.C. Research 
Council but a report may not be available until the end of 1978. 

As of SeptatiDer 8, 1978 the backlog of cases at the Analyst's Labora- 
tory vras estimated at ovsr seven vgeeks. Tliis backlog constitutes a 
very unsatisfactory situation, as we are not providing prcrpt service 
to the Attom^-General's Department and we are also causing families 
additicaial grief because, in many cases, we are delaying funerals. 

The Assistant City Analyst has considered the hiring of tenporary 
analysts for toxioological analyses but considers this option irrprac- 
tical because of the length of training time necessary for tenporaay 
analysts. Our only alternative, therefore, is additional overtime. 

Council, an. June 27, 1978 authorized an additional $9,705.00 for 
overtime. Hcwever, only $1,800.00 of this sum remains, and the City 
Analyst estimates that an additional $5,650.00 viould be required for 
the balance of 1978. 

Ihe Medical Health Officer reocnmends: 

That an additional amount of $5,650.00 be provided from 
Contingency Iteserve to pay overtime to staff in the City 
Analyst's LaboratX)ry during 1978." 

The City Manager RECQM»1EM)S that the foregoing recanmendaticn of the 
Medical Health Officer be approved. 

5 . Interest Allowed on Prepayment of Real Property Tax 
The Director of Finance reports as follows: 

"Section A12 of the Vancouver Charter enables City Council to detemine, by 
by-law, the interest rate allowed and tenns and conditions applicable to the 
prepayment of property taxes* 

Our present interest of 69t per annum is not in keeping with current short- 
term interest rates and I therefore believe the City should increase its 
prepayment interest to per annum which is more representative of current 
market conditions. This rate to be effective on November 1, 1978« 

The Director of Legal Services has prepared the necessary amending l^-law 
and it is submitted to Council concurrently with this report. 

I therefore reccntnend that Council approve the increase in the interest 
rate payable by the City on real property tax prepayments from ^ to 7i^f 
and amend By-law accordingly, effective November 1, WS." 

The City Manager RECOMMENDS the foregoing recommendation of the Director of 
Finance be approved. 


FOR COUNCIL ACTION SEE PAGE(S) .11.. 
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STANDING COMMITTEE OF COUNCIL 


ON TRANSPORTATION 


NOVEMBER 26, 1970 


A meeting of the Standing Committee of Council on Transportation was 
held in the No. 1 Committee Room on Thursday, November 26, 1970, at 
approximately 11:15 a.m. The following members were present: 


PRESENT 


Alderman Wilson, Chairman 
Aldermen Rankin, Bird, Calder, Sweeney, 
Linnell and Adams 


ABSENT 


His Worship th(=> Mayor (On Civic Business) 
Alderman Phillips 
Alderman Hardwick 
Alderman Broome 


CLERK ; 


M. James 


The Minutes of the meeting of November 12, 1970, were adopted 


PART I 


The following recommendation of the Committee is submitted to Council 
for consideration : 

RECOMMENDATION 


1 . Helicopter Landing Sites 

Under date of November 3 the Board of Administration submitted a 
report of the Director of Planning as follows: 

"On September 16, 1969, the Standing Committee on Planning 
Development and Transportation adopted a report from the 
Director of Planning recommending against the establishment 
of a helicopter landing site on the property adjacent to 
Highway 401 on 1st Avenue. 

On October 28, 1969, the action by Council Committee: 

'FURTHER RECOMMENDED that the Special Committee 
re Heliport be asked to continue its studies in 
order to advise Council where in the Committee's 
view there is a site in the City which might have 
a general use as a helicopter landing site. ' 

Since aircraft landing facilities, including helicopter 
sites, are part of the regional transportation network, 
it is suggested that this study be continued by the 
Greater Vancouver Regional District in cooperation with 
City Planning and Engineering staff. 

It is recommended that the study of helicopter sites in 
the City not be pursued at the present time, but be con- 
sidered as part of studies of othc-^r regional transporta- 
tion needs by the Greater Vancouver Regional District." 

Your Committee 

RECOMMENDS the adoption of the recommendation of the Board of Adminis- 
tration and their report dated November 3, 1970. 


MANAGER'S REPORT, SEPTEMBER 22, 1978 


(PERSONNEL: A8 - 


1) 


PERSONNEL MATTERS 


RECOMMENDATION 

1 , pay Off in Lieu of Remembrance Day 

The Director of Personnel Services reports as follows: 

"The City's various Collective Agreements specify that when a public 
holiday falls on a Saturday or Sunday, and when the Federal and Pro- 
vincial governments have made no proclamation that the holiday be 
observed on any other day, then the City has the option of designating 
either the Friday immediately preceding or the Monday immediately follow- 
ing as the day to observe the holiday. 

There is a further option of designating the Friday as the day off for 
some employees and the Monday as the day off for the remainder, but this 
has not yet been exercised. 

In 1978 Remembrance Day, November 11th, falls on a Saturday. No 
proclamation has yet been made by either of the senior governments and 
it is unlikely that one will be forthcoming. Therefore, the City is 
in a position to make its own choice. 

A survey of other Lower Mainland municipalities reveals that, of those 
who have made a decision, all but one have opted for Monday, November 
13 as the day to observe the holiday. It would be desirable to be 
consistent with this, but the November 15 civic election is a compli- 
cating factor. I am advised by the Supervisor, Voters' List and Elec- 
tions, that it would be far more convenient if his staff were able 
to observe the holiday on Friday, November 10, and the city clerk concurs. 

I therefore recommend that: 

A. Monday, November 13 be designated as the day on which Remembrance 
Day is observed by the majority of the City employees involved. 

B. Friday, November 10 be designated as the day on which Remembrance 
Day is observed by the staff of the Voters' List Section of the 
City Clerk's Department. 

C. The Park, Police and Library Boards be advised of Council's decision 
in this matter." 

The City Manager RECOMMENDS that the foregoing recommendations of the 
Director of Personnel Services be approved. 


FOR COUNCIL ACTION SEE PAGE(S) 9B. 
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Manager's Report, September 22, 1978 (PROPERTIES: A-9 -1) 


PROPERTY MATTERS 

RECOMMENDATION 

1. Acquisition for Park Site #7 West End Schqpl and Park Site 
1107 Thurlow Street 


The Supervisor of Properties reports as follows: 

"The above property which is legally described 
as Subdivision B of Lot 20, Block 23, D.L. 185, 
Plan 1291, known as 1107 Thurlow Street has been 
offered for sale to the City by the owners. Said 
property is located in the block bounded by Thurlow, 
Pendrell, Bute and Comox Street which form part 
of Park Site #7. 

These premises comprise a two and one-half storey 
frame dwelling with full basement erected in 1905 
on a lot 33' x 66' zoned W.E.D. The dwelling 
contains sixteen rooms divided into four rental 
units. Also, there are seventeen plumbing fixtures, 
the roof is patent shingle, the exterior walls are 
stucco and heat is supplied by an automatic gas-fired 
furnace. The diS^lin^ is generally in good condition. 

Following negotiations with the owners, they have 
agreed to sell for the sum of $65,000.00 as of 
September 30, 1978, subject to the ovmers retaining 
rent-free possession to October 31, 1978. This price 
is considered to be fair and equitable and it is 
proposed to rent this property on a month-to-month 
basis until the land is required for development 
at which time the dwelling will be demolished. 

It is recommended that the Supervisor of Properties 
be authorized to acquire Subdivision B of Lot 20, 
Block 23, D.L. 185, Plan 1291 knov/n as 1107 Thurlow 
Street for the sum of $65,000.00 on the foregoing 
basis chargeable to Code #4139/-." 

The City Manager RECOMT^ENDS that the foregoing recommendation 
of the Supervisor of Properties be approved. 

2 . False Creek - Lot 34 - Proposed Subdivision 
The Df rector of Pittance r^i^ts as follows: 

"Lot 34 is a parcel of Ctty-owned land in the False Creek development - Phase I 
and is adjacent to the City-owned Heather Marina. On June 22, 1976, Council 
approved the terms for the City to enter into a long-term lease for the 
property with Frank Stanzl Construction Ltd. Due to a number of outstanding 
Issues, this lease has not been entered Into and a report will be presented 
to Council in October proposing fresh lease terms. 

The purpose of this report Is to seek a subdivision of this Lot 34 Into two 
separate parcels numbered Lots 59 and 60, as noted on the attached drawing. 
This subdivision is required to facilitate two separate developments on this 
site, one of which is a strata title development and the second which is a 
simple lease. The first development, which is on the proposed Lot 60, is the 
existing marina commercial building which incorporates the on-shore facilities 
of the Heather Marina plus space for retail and office. TRe smmni development 
on the proposed Lot 59 is a proposed restaui^nt Nil ding. 

Council is being asked to approve the sub-division tn advance of reviewing the 
proposed lease terms in order to speed up the documentation process. Approval 
of tte subdivision does not, tn itself, commit the City to any further action. 


Clauee 2 continti»4^ 

It is recowiMded that the subdivision of Lot 34, False Creek, Plan 16518 
into tw lots as described on the attached drawing be approved." 


The City Manager RECOMMENDS that the foregoing recomnendation of th.e Director 
of Finance be approved. 

3. Approval of Subdivision Plan Pertaining to City-Ovmed Lots 
Held for Fraserview Parking 

The Supervisor of Properties reports as follows: 

r 

"The portion of the City property known as the Fraserview 

Collective Parking Lot, legally described as Lots 7, 

8, 19 and 20, Blocks 4, 5 and 6, D.L. 649, 

Plan 2236, is situated between 48th and 49th 

Avenues west of the lane west of Fraser. Portions of 

the lots have previously been established for 

lane purposes. 

An area along 49th Avenue has recently been re-surveyed 
due to a fault in an old survey and it was necessary 
to repost some of the boundaries, including this 

site. As a consequence, it was felt appropriate 

to take Jbhe opportunity to consolidate these lQts,_ . 

f6t conve nien ce, and to dedicate by the plan "the 
portiwrr fsrineifly established for lane. 

It is reconmended that the plan of subdivision be 
submitted to the Approving Officer for approval, 
be signed on behalf of the City of Vancouver and 
be deposited in the Land Registry Office." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Properties be approved. 

4. EstablishTBent of City Land for Road Purposes 
The Supervisor of Properties reports as follows: 

"City-owned Lot 1, Block 252, D.L. 526, situated 
on the east side of the 1800 block Granville Street, 
was acquired by the City from the Canadian Pacific 
Railway Company in 1967 in exchange for City lands. 
The lot is located within the boundaries of the 
False Creek development and is in use for road 
purposes forming part of the access to Granville 
Island. 

The City Engineer has requested that, to facilitate 
the False Creek Project, the lot now be formally 
established for highway purposes, and it is 
therefore 

recommended that Lot 1, Block 252, District Lot 526, 
Plan 9736, be established for highway purposes 
and that the formal resolution to establish the 
same for highway purposes submitted concurrently 
with this report be adopted by Council." 

The City Manager RECOMMENDS that the foregoing recommendation 
of the Supervisor of Properties be approved. 
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5. Lease of 17 Foot Widening Strip of Arbutus Street Adjacent 
to Lot D, Block 425, D.L. 526. 

The Supervisor of Properties reports as follows: 

"The 17 foot widening strip of Arbutus Street adjacent 
to Lot D, Block 425, D.L. 526, situated on the east side 
of Arbutus Street, 13th Avenue to 14th Avenue, is presently 
leased to C.X. Film Processing Laboratories Ltd. for a 
period of thirty years from October 1, 1967. An application 
has been received to subdivide Lot D, Block 425, D.L. 526 
and the owners have requested that the present lease be 
cancelled and two new agreements be drawn up to cover the 
two new parcels. 

The City Engineer has no objection to each of the 
proposed lots obtaining an encroachment agreement for 
the portions of the 17 foot strip used provided the 
present lease is cancelled coincident with the 
registration of the two agreements. 

It is recommended that two new encroachment agreements 
be drawn to the satisfaction of the Director of Legal 
Services subject to the following conditions :- 

A. Annual rental on newly created Lot A is $304.00. 

B. Annual rental on newly created Lot B is $1,054.00. 

C. Annual rental on both agreements to be reviewed 
every 5 years." 

The City Manager RECOMMENDS that the foregoing recommendation 
of the Supervisor of Properties be approved. 

6. Sixty-year Ground Lease to G.V.H.C. for Family Housing - 
Foster and Euclid Streets 

The Supervisor of Properties reports as follows: 

"On December 14, 1976, Council approved the following 
recommendation of the Housing and Environment 
Committee of December 2, 1976. 

'That the Greater Vancouver Housing 
Corporation be requested to develop ^ 
housing on the following City-owned 
sites ' 

One of these sites was identified as Foster and 
Euclid Streets. 

The Greater Vancouver Housing Corporation has 

now agreed to lease Lot A, Block 7, D.L. 36 and 49, 

subject to the following terms and conditions: 

a) For a term of 60 years from the date of the 
lease by both parties but in no event more 
than 90 days after City Council app©3val of 
this lease. 

b) To be a prepaid lease in the amount of 
$242,000.00. The sum of $121,000.00 to 
be paid on commencement of the lease and 
the balance on substantial completion of 

the buildings, but no later than April 1, 1980k 

c) The buildings are to be built and maintained 
for non-profit family housing. 
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clause 6 continvtg^ 

The Supervisor of Properties recommends that the 
City enter a lease with the G.V.H.C. on the 
foregoing terms and conditions with the lease 
to be drawn to the satisfaction of the Director 
of Legal Services and the Supervisor of Properties." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Properties be approved. 

7. Sale of City-Owned Site for Modest Income Housing 
The Director of Finance, City Engineer, Director of planning 
and the Supervisor of Properties report as follows: 

"The Supervisor of Properties reports: 

City-owned Lots 7, 8 and 9, Sub. J, Block 31, D.L. 182, 
Plan 729, situated on the N/W corner of Napier and 
MbLean are currently under the jurisdiction of the Property 
Endowment Fund Board. The three lots comprise a site of 
approximately 17,216 square feet with a frontage of 
132 feet on both Napier Street and McLean Drive in an 
area zoned RM-3 (Multiple Dwelling District) . This site 
has been considered by the P.E.F. Board as a prime site 
for marketing. Prior to the site being advertised, the 
Director of Planning requested consideration be given 
to a need for Modest Income Family Housing in the area. 
The P.E.F. Board has agreed to consider a direct sale at 
market value to a non-profit group which wishes to 
develop housing for families of modest means subject 
to Council approval and providing there was no conflict 
with the Local Area Planning Study. 

The Director of Planning reports: 

" The sale of this City-owned site for the development 
of a non-profit family housing project is recoWBttended 
in the Draft Grandview-Woodland Local Area Policy 
Plan. The Plan notes that family housing on this site 
would be compatible with the neighbourhood, especially 
considering the site's location across the street 
from Britannia Community Services Centre. Preliminary 
discussions have taken place between planning staff 
and the non-profit group wishing to purchase the 
property. The Director of Planning feels that this 
is a good opportunity to sell the land 
for the purpose suggested in the Draft ArmA Policy 
Plan. 

Use of Proceeds from Sale for Park Acquisition and/or 
Development. 

The Draft Grandview-Woodland Area Policy Plan also 
identifies the deficiency of park space in Grandview- 
Woodland, identifies a sub-area most in need of 
additional park space, and explores various methods 
of financing park acquisition and/or development. 
In this connection the Draft Area Policy Plan 
recommends that the proceeds from the sale of 
the McLean/Napier City-owned site should be used 
to acquire and/or develop park in the Britannia 
Slopes area south of First Avenue (see map, 
Appendix I) . 

It is noted that Council practice generally has 
been not to earmark proceeds from the sale of land 
for park or other capital expenditures. However, 
there have been exceptions to this practice in cases 
where priority needs have been identified. Two 
examples of Council earmarking funds in this manner are: 

-Fairview Slopes (Policy 22, June 1, 1976): proceeds 
from the sale of City-owned land earmarked for 
social housing. 
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-Wall Street Park (February 4, 1977): proceeds 
from the sale of City-owned land approved for 
park development on adjacent City land. 

In the case of Grandview-Woodland , the neighbourhood 
has the fewest acres of neighbourhood park per 
person of any residential neighbourhood in the City. 
In terms of neighbourhood park, Grandview-Woodland 
has .91 acres per 1000 compared to a City average 
of 2.56 acres per 1000. If City-wide parks as well 
as neighbourhood parks are included in the calculation, 
the comparison is Grandview-Woodland still with .91 
acres per 1000 compared to a City average of 6.5 
acres per 1000. (See Appendix I for location of parks 
in East Vancouver) . 

The existing City land at McLean and Napier is not 
appropriately located for park use because it is 
adjacent to Britannia Centre and close to Grandview 
Park, and is therefore a good site for family housing 
as recommended in this report. 

The Britannia Slopes area south of First Avenue is 
identified in the Draft Area Policy Plan as the 
sub-area most deficient in park space. Characteristics 
of the area, indicating its need for park acquisition 
and/or development, are as follows: 

-No park in area. 

-No City-owned land which could be dedicated in 
the future for park use. 

-Area is cut off from other parks by distance and 
major arterials (Clark, Broadway, Commercial, 
First Avenue) . 

-Former park site two blocks north of First would 
have been the closest park if developed, but has 
instead been used for Grandview Terrace housing 
project. 

-Population of area is about 4,500. 

-Zoning is apartment (RM-3) and therefore density 
:has been increasing. Family housing (single 
family and conversion) still predominates. 

-Over 225 senior citizens live in Grandview 
Towers, three high rises located in the middle 
of the area. 

Several alternatives for providing park in the area 
have been explored including N.I. P. funds, use of 
school property, use of B.C. Hydro property, and 
proceeds from sale of City lands. As it is not within 
the N.I. P. boundaries, N.I. P. funds are not available. 
An earlier offer by B.C. Hydro to lease their small 
gas regulator site at Second and Woodland for park 
purposes has since been re-evaluated by B.C. Hydro 
and withdrawn. If funds were made available by Council, 
such as from the sale of City land, possibilities 
would include acquiring property in the area, or 
improving the Grandview School grounds for park uses. 

The Grandview-Woodland Citizens' Planning Committee 
is in favour of using the proceeds from the sale of 
the McLean/Napier site for park south of First. 
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Clause 7 continued 

Park Board staff note that of the three types of 
park, Grandview-Woodland has no community or City 
park, and that even its neighbourhood park acreage 
is very deficient. 

In summary, the Draft Grandview Woodland Area Policy 
Plan identifies the suitability of the existing City 
land at McLean and Napier for family housing, and 
also identifies the need for additional City land 
in another sub-area for park purposes. The Director 
of Planning feels that this is a specific case where 
earmarking funds from the proceeds of the sale of 
City-owned land may be warranted. 

The Director of Planning approves the sale of the 
McLean/Napier site to the group identified in this 
report, subject to approval of a Development Permit 
Application for a non-profit family housing development. 

And further wishes to submit for the CONSIDERATION 

of Council whether Council should allocate the proceeds 

from the sale of the McLean/Napier site to park 

acquisition and/or development in the Britannia 

Slopes area south of First Avenue, and instruct 

the Director of Planning to explore alternatives 

for the use of these funds for park with B.C. 

Hydro, the School Board, and Park Board for report 

back. Alternatively, Council may wish to defer 

consideration of this matter until fette Area Policy 

Plan is submitted.' 

The City Engineer reports as follows : 

"The N. 12' of Lot 7, Blk.31, Sub. J, D.L. 182, Plan 729 
has been established as lane. As Lots 7, 8 & 9 are to 
be consolidated, the north 12' of Lot 7 is no longer 
required for lane. 

I recommend that the north 12' of Lot 7, Blk.31, Sub. J, 
D.L. 182, Plan 729, which has been established as lane, be 
closed, stopped up, and consolidated with the abutting 
City-owned Lots 7, 8 & 9 , subject to a public utility 
easement being retained over the W.IO' of the Consolidated site. 

The Director of Finance and the Supervisor of Properties 
report as follows: 

" Negotiations have been conducted with "Inter-City Infill 
and Rehabilitation Housing Society" and agreement was 
reached as to price and conditions of sale, taking into 
account the type of housing desired and the immediate 
need. The purchase price is at full market value. 

It is noted that the sale of these lands will not 
predjudice the planning proposals in the area. 

In view of the foregoing, it is recommended that the sale 
of Lots 7, 8 and 9, Sub. J, Block 31, D.L. 182, Plan 729 
be approved subject to the following terms and conditions: 

(a) Purchase price of $154,000.00 payable on 
City terms of h down, the balance payable 
in three equal installments of 6, 12 and 18 
months, with interest at a rate of 11% on 
the unpaid balance. 

(b) Development permit for the development of 
housing for families of modest means to be 
obtained within six months from the date 
of sale- 

(ci All documentation to be to the satisfaction 
of the Director of Legal Services. 

(d) The date of sale to be the date of the approval 

of this report. ?•••/' 


Glaus e 7 continued 

The Director of Planning submits for the Consideration 
of Council: 

" Whether Council should allocate the proceeds from 
the sale of the McLean/Napier site to park 
acquisitions and/or development in the Britannia 
Slopes area south of First Avenue, and instruct 
the Director of Planning to explore the alternatives 
for the use of these funds for park with B.C. 
Hydro, the School Board, and Park Board for 
report back. Alternatively, Council may wish to 
defer consideration of this matter until the Area 
Policy Plan is submitted." 


The Director of Finance comments as follows: 

" I am very much opposed to the specific allocation 
of the proceeds of the sale of any property to an 
unrelated capital expenditure. I believe it 
subverts the priority setting process of Council, 
and in this case, the Park Board. The creation of 
parks should be done on a City-wide priority basis 
determined by the Park Board and within the 
context of funds made available by Council in 
light of its overall priorities regarding the use 
of all available capital funds. If the parks 
situation in this area is deficient as described, 
then the question arises as to why hasn't the Vancouver 
Park Board recognized this and taken appropriate 
action in their parks acquisition programme." 

The City Manager RECOMMENDS approval of the recommendations of 
your officials, and further RECOMMENDS Council not approve alloca- 
tion of the proceeds for park purposes, as this would be contrary 
to the overall prioflty setting Council tries to achieve in its 
budget processes. 


8. Sale of City-Owned Property 

The Director of Legal Services and Director of Finance report as follows 

"Covmcil on August 12th, 1975 authorized the sale of the former 
Haro Park Site (Lots 23 to 26, Block 32, D.L. 185) to the 
Lions' Gate B'nai B'rith Building Society, for the purpose 
of establishing a multi-purpose service centre for geriatric 
care. The sale was completed for the price of $350 , 000 
which is about half the estimated market value and as a 
consequence the Society was required to grant an Option to 
Repurchase to the City if construction was not commenced 
within eighteen months of the date of sale or not completed 
within thirty-six months of the date of sale (June 30, 1978). 
The centre is being financed by C.M.H.C. under section 15.1 
of the National Housing Act and C.M.H.C. has now informed the 
City and the purchaser that they will not loan the money unless 
the City agrees to repay the mortgage in full should the Option 
be exercised as the City is not an eligible borrower under the 
provisions of Section 15.1. 

The Director of Finance does not recommend that the City 
undertake such repayment of the mortgage which has a principal 
amount of $6,798,695.00. 

The purchaser has commenced construction on the project but 
financing is being stalled because of the C.M.H.C. require- 
ment. 

Having regard for these circumstances and in order to permit 
the purchaser to proceed with development without a commitment 
by the City, the Director of Finance and the Director of 
Legal Services recommend that the Option be released. " 

The City Manager RECOMMENDS that the Option be released. nn 
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DATE: September 6, 1978 


Task Force on Municipal Policing Costs in British Columbia 
Preliminary Report 


CLASSIFICATION: RECOMMENDATION 


The Chief Constable and the Director of Finance report as follows: 

"The City has received the preliminary report of the Task Force on Municipal 
Policing Costs. Copies of the summary of policy options and preliminary recom- 
mendations were circulated to members of Council on August 8, 1978 by the City 
Manager. 

The Task Force is requesting written briefs by October 1 and it is understood 
that there will be some discussion at the U.B.C.M. convention on September 20- 
22. 

The purpose of this report is to provide Council with a brief summary of the 
report for information and recommendations to form the basis of a brief to the 
Task Force on the preliminary report. 

I. Background 

City Council on May 16th approved the submission of a brief to the Task Force 
which was prepared by the Director of Finance and the Chief Constable. A copy 
of the brief, which includes the terms of reference of the Task Force, is attached 
to this report as Appendix A. 

II. Results of the Task Force Study (Preliminary) 

In general, the preliminary report (387 pages) is considered to be a very good 
report and does identify the inequities that exist in the distribution of policing 
costs in the Province, especially the extra cost to the City of Vancouver and 
the other 11 self-policed municipalities. In addition to the cost inequities, 
there are other non-financial aspects of the report that affect the City and these 
are shown in Section III - Recommendations. 

Some of the highlights or relevant points contained in the preliminary report are 
as follows: 

1. Self-policed municipalities, such as Vancouver, appear to have a much 
higher per capita police strength than municipalities with R.C.M.P. 
contracts. 

2. Vancouver has a very high cost of policing in relation to the other 11 
self-policed municipalities (1976 data) shown as follows: 

Cost per Capita 


Vancouver $67.05 

Average of other 11 municipalities 42.96 

Average including Vancouver 55.66 

Cost per $10.000 Property Value 

Vancouver 19.49 

Average of other 11 municipalities 13.96 

Average including Vancouver 16.92 

Cost as % of Municipal Expenditures 

Vancouver 17.4% 

Average of other 11 municipalities 13.1% 

Average including Vancouver 15.6% 
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3. R.C.M.P. contract policing is very cost advantageous to the municipalities 
vs. self-policing (e.g. on a per capita basis): 

Vancouver $67.05 
Average of 11 other self-policing municipalities 42.96 
R.C.M.P. average 27.03 

4. The preliminary report recognizes the increased burden on the local tax- 
payers in "trading centers" and "core cities" and recommends that the 
Province recognize this. 

III. Summary of Reconriendations and Conclusions 

There are 38 recommendations of the Task Force included in the preliminary report. 
Your officials have reviewed the recommendations and report on them as follows: 

1. Relevant to the City and recommended by your officials for support 
(priorities set 1 to 4). 

2. Relevant to the City and agree. 

3. Not applicable to the City. 

1. Relevant to the City and Recommended by your Officials for Support 
(priorities set 1 to 4 ) 

Recommendation No . Priority No. 1 


4 When considering any special policing grants to 

municipalities the Province give recognition to 
the extra costs incurred by trading centers and 
core cities. 

20 If withdrawal of R.C.M.P. from municipalities within 

the G.V.R.D. is in fact contemplated, long range phase 
planning begin immediately, for the purpose of develop- 
ing a regional force in the G.V.R.D. rather than 
several new municipal forces. 

"24 Court appearances by policemen while on duty be con- 

sidered part of their "regular duties", and that the 
cost incurred continue to be borne by the municipality. 

'25 When a policeman is required to attend court during his 

off-duty hours, and chooses time off in lieu of over- 
time pay, the cost thereof continue to be borne by the 
municipal ity. 

*Z6 The province reimburse municipalities for the cost of 

overtime pay earned by off-duty policemen as a result 
of criminal court appearances where the policeman 
chooses to be compensated by pay instead of time off. 

*27 Municipalities trying to cut down on court overtime 

consider the West Vancouver example of a "Court Witness 
Management Programme". 

28 The Provincial Ministry of Health expedite the develop- 

ment of the Detoxification Center in Vancouver to replace 
the city jail drunk tank. 


* Recommendations 24-25-26-27 refer to court overtime costs and, while 
we feel this is a priority 1 subject, we do not quite understand 
the rationale of the recommendations. More study or discussion with 
the Task Force is required on th^e points. 
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STANDING COMMITTEE OF COUNCIL 

ON TRANSPORTATION 2 

NOVEMBER 26, 1970 


PART II 

The following actions of the Committee are submitted to Council for 
information . 


2 . Report of t he Chairman dated October 29, 1970 

At previous meetings of the Committee, the report of the Chairman of 
your Committee was considered and the balance of the report not yet 
handled was brought forward for the consideration of the Committee at 
this meeting. 

The portion of the Chairman's report which had not yet been handled 
by the Committee contained two recommendations as follows : 

"The City of Vancouver has some immediate decisions to make 
which will require 

(a) the defining of the exact route of rapid transit in 
the downtown core 

(b) defining the route of the rapid transit line which 
will supplement the East West expressway from the 
Georgia Viaduct to Highway 401 and the Second Narrows 
Bridge 

(c) the exact route of rapid transit from the downtown core 
to the vicinity of Nanaimo Street and Vanness Street to 
join with the B.C. Hydro Central Park Railway. 

I recommend that these studies pertaining to rapid transit 
routes be carried out concurrently with the G.V.R.D. Trans- 
portation and Urban Pattern Study and the Regional District 
be so advised. 

I recommend that the Vancouver City Council advise the 
Regional District that they favour the immediate establish- 
ment by the Provincial Government and the G.V.R.D. of a 
Transportation Authority, with functions and powers similar 
to the Toronto Transit Commission. Provision must be made 
for coordination between mass public transit and highway 
planning . " 

The Committee considered these matters and, after discussion, 
RESOLVED 

that the second recommendation of the Chairman be referred to the 
Board of Administration for report back to the Committee and 

that the third recommendation be tabled and the Corporation Counsel 
be requested to report back to this Committee on the present powers 
and authority of the Toronto Transit Commission. 


The meeting then adjourned. 


* * * * * 
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ftecoMBenda ti on No . Priori tj^ No. 1 (CtHRt*4^<) 

32 The B.C. Police Commission study and report to the 
Attorney-General on the feasibility of providing 
assistance for capital financing of police buildings 
and major renovations therein to all municipalities 
responsible for policing. Such assistance may be either 
modelled on the 10 year straight line amortization 
method used by the Federal Government, or be provided 
through an outright grant. 

33 The Attorney General institute a system of capital 
financing of major police equipment items for municipalities 
with their own force, similar to the system used by the 
Federal Government for RCMP contract municipalities. 

This assistance would apply to major purchases of items 
costing over $25,000 such as communication equipment, 
helicopters, vessels, computer and information systems. 

35 Trained policemen not be utilized as prisoner guards. 
The pre-trial services center and detoxification center 
in Vancouver be completed by the earliest possible date 
and all full-time police members relieved from prisoner 
guard duty. In the interim, the Provincial government 
reimburse Vancouver and Victoria for the cost of full- 
time sworn members required as prisoner guards. 
(Estimated cost of salaries in 1977: $1,100,000.) 

36 The B.C. Police Commission study and report to the 
Attorney General on criteria for establishing provincial- 
municipal cost sharing of prisoner costs applicable 

to municipalities with their own police force. 

37 Municipal responsibility for prisoners should end once 
an arrest is made and a charge is laid. 

38 The Provincial Government assume financial responsibility 
for all costs concerning the provision of facilities and 
holding of prisoners in police lockups. 


Priority No. 2 

15 The Attorney General set up a committee with represent- 

atives from the five municipal forces and 7 R.C.M.P. 
detachments located within the Greater Vancouver Regional 
District to examine the feasibility of establishing 
pol^icing services on a cooperative basis. 

31 The B.C. Police Commission study the feasibility of 

centralized purchasing of appropriate items for the 
twelve municipalities with their own force, either 
through the Commission or some other agency. 


Priority No. 3 

7 Any municipalities which have Indian reserves within 

their boundaries be reimbursed by the province to the 
extent they are required to provide police services 
to the reserve(s). 

9 The province continue its policy of providing policing 
for traffic purposes on limited access freeways within 
municipalities, provided the municipality concurs. 

10 Municipalities which have freeways within their 
boundaries should, if they so choose, submit a request 
to the Attorney General to have their portion of the 
freeway patrolled by the provincial force for traffic 
purposes. 
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Recommendatfw Ha . Priority No. 3 (Cont'd) 

11 If the Attorney General is unable to provide freeway 

policing to any municipality which requests it, the 
province should reimburse the municipality accordingly. 

19 The Attorney General of B.C. meet with the Solicitor 

General of Canada in an effort to determine the future 
policy of the R.C.M.P. with respect to policing large 
municipalities. 

21 If the current Sheriff Services staff are not able to 
provide a complete range of their services in any 
municipality responsible for policing and if police 
members are therefore required to provide these services 
that the Sheriff Services pay the cost incurred. 

22 Each municipality examine its ratio of sworn members to 
civilians, determine an optimum ratio for its department 
or detachment, and take the steps necessary to attain 
this optimum. 

23 The B.C. Police Commission, upon request from municipal- 
ities, provide consultation on the effective use of 
civilians in police operations. 


Priority No. 4 

3 The province, through the B.C. Police Commission, establish 

a standard system of detailed reporting on the costs of 
policing services in municipalities responsible for 
policing; and that the B.C. Police Commission be 
responsible for: 

- the annual collection of this information from the 
appropriate municipalities and police organizations; 

- analysis of the data; 

- distribution of results and comparative findings 

to municipalities, police boards, police ofpwiizations 
and other interested parties. 


2. Relevant to the City and Agree 

The following two recommendations are agreed to at this time and for the reasons 
given in the report. They have not had priorities set as they do not require 
any further action at this time. 

Recommendation No . 

18 A Regional Police Force should not be established in 

the Greater Vancouver Regional District at this time. 

30 The Attorney General prohibit the use of police lock- 

ups for intermittent sentences and implement the 
proposal of the Committee on Intermittent Sentences 
to use regional correctional centers for this purpose. 


3. Not Applicable to the City of Vancouver 


Nos. 1, 2, 5, 6, 8, 12, 13, 14, 16, 17, 29, 34 
(See Appendix "B" for details) 


13G 


IV. Cost Sharing 

One of the major purposes of the Task Force was to consider alternative methods 
of cost sharing that would distribute the policing cost burden on a more rational 
and equitable basis throughout the Province. The Task Force has presented eight 
methods for discussion which are dealt with in summary form as follows: 


METHOD 1: 

Percentage of Police Costs 

METHOD 2: 

Per Capita Basis 

METHOD 3: 

Equalized Assessment Basis 

METHOD 4: 

Crime Rate Basis 

METHOD 5: 

Population to Police Ratio Basis 

METHOD 6: 

First 5,000 Population A Provincial Responsibility 

METHOD 7: 

Province Pays 100% of Municipal Portion of Policing Costs 

METHOD 8: 

Assessing Taxpayers Covered by the Provincial Contract 
(For details of methods, see pages 100 to 130) 


From the above methods, the Task Force has considered and presented five pre- 
liminary policy options which are discussed as follows: 


POLICY OPTION A (Page 131 to 137) 

- Province to pay for all municipal police expenditures less 

- Federal contributions 

- Accotrmodations costs 

- Above standard police services 

- FiFlding would be provided: 

- From present or new Provincial sources 

- Property taxes on all property owners at an equal mill rate in the Province. 

- Province would approve municipal police budgets and set standards for policing. 


Associated with this option are some basic principles, guidelines, etc. which are 
reported on as follows: 

(a) Basic Principles 

(i) All property in B.C. requires police protection or 
availability of police services, 

(ii) However, policing is more than a service to property, 
it is also a service provided to people. 

(iii) Every citizen in B.C. demands and requires police 
protection or access to police protection, no matter 
where they may be in the Province. 

(iv) Most crimes occur within municipal boundaries; but 
policing problems, the nature of crime and criminals 
themselves do not recognize local borders. 

(v) It is important to maintain local control and involve- 
ment around police issues where that is a priority of 
the municipality. 
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{ b ) Guidelines for Ffnancing and Operation 

The Task Force has proposed that approximately 80% of the municipal 
expenditures on policing (1976 = $72,684,631) be raised from 
Province wide property taxes and 20% from other Provincial sources. 

The mill rate to raise this amount is estimated at 5.1281 mill 
throughout the Province. In Vancouver, this amounts to approximately 
$10,980,000 in 1978 compared to present costs of $29,500,000 provided 
in the City's budget. (Excluding $1,000,000 for lock-up expenses). 

The Province would be required to provide the 20% balance from other 
sources and the Task Force has mentioned Liquor Revenue increases 
and possible vehicle licence increases. 


(c) Role of Police Boards and Municipal Councils 

The Vancouver Police Board would maintain its current role in regards 
to policing services including development of the police budget. 


(d) Provincial Administrative Body 

Under this option, it would be necessary to provide an administrative 
body to control monetary expenditures, determine manpower standards, 
etc. In the opinion of the Task Force, the B. C. Police Conmission 
would be the appropriate organization for this function. 


POLICY OPTIOH B (Page 138 to 144) 

This option is a combination of: 

GRANT TO MUNICIPALITIES WITH THEIR OWN POLICE FORCE, USING PER 
CAPITA BASIS (METHOD 2) AND EQUALIZED ASSESSMENT BASIS (METHOD 3) 

PLUS 


GRANT ON A POPULATION TO POLICE RATIO BASIS (METHOD 5) 

PLUS 


ASSESS TAXPAYERS COVERED BY THE PROVINCIAL CONTRACT (METHOD 8) 
The basic principles and guidelines, etc. related to this option are as follows: 

(a) Basic Principles 

i) Municipalities with their own police force should be receiving 
assistance from senior levels of government. 

ii) "Core cities" or "trading centers" with a daily influx of people 
for work or entertainment, and other municipalities experiencing 
high crime should receive assistance to meet the additional costs 
of policing. 

iii) All property and citizens in B.C. require police protection and 
therefore should contribute directly toward the costs. 

(b) Guidelines for Financing and Operation 

This policy option would provide for a grant to the City in 1976 dollars 
I of $8,248,811 as shown on Appendix C attached to this report. The total 

grants that would be paid out under this option amount of $13,591,407. 
It is suggested that the source of revenue for this would be to assess 
the taxpayers covered by Provincial contract at $20 per capita and 
this would provide $12,036,500. The balance of $1,554,907 would have 
to be provided from other Provincial revenue. It is also noted by 
-^^^^^tlie Task Force that if this policy option is implemented, it should 
^^■"-ll^ done over a five-year period. (60% first year).' 


POLICY OPTION C (Pages 145 to 149) 

This policy option is very similar to Policy Option B. The major difference is 
the treatment of people living in unorganized areas and municipalities with 
population under 5,000. 

If the Province is reluctant to assess taxpayers now covered by the Provincial 
contract, then the Task Force proposes that the first 5,000 population be made 
a Provincial responsibility. 

This option would then become a combination of: 

GRANT TO MUNICIPALITIES WITH THEIR OWN POLICE FORCE, USING PER 
CAPITA BASIS (METHOD 2) AND EQUALIZED ASSESSMENT BASIS (METHOD 3) 

PLUS 


GRANT ON A POPULATION TO POLICE RATIO BASIS (METHOD 5) 

PLUS 


FIRST 5,000 POPULATION A PROVINCIAL RESPONSIBILITY (METHOD 6) 

Some of the basic principles and guidelines for financing, etc. for this option 
are as follows: 

(a) Basic Principles 

The same three principles outlined under Policy Option B would apply 
here as well, with the following additions: 

(iv) If areas under the Provincial policing agreement are 
not contributing directly toward policing costs, and 
if the Province is paying this cost, then other areas 
should receive a similar type of assistance. 

(b) Guidelines for Financing and Operation 

The cost to the Province under this policy would be $21,360,863. The 
Task Force does not indicate where these funds would come from so it 
is assumed they would have to be provided from other Provincial 
sources such as liquor and vehicle permit increases. 

The grant to the City under the Option C is $8,584,074 in 1976 dollars 
as shown in Appendix D attached to this report. 


POLICY OPTION D (Pages 150 to 155) 

This option is a combination of 

ASSESS TAXPAYERS COVERED BY THE PROVINCIAL AGREEMENT 4 MILLS FOR 
POLICING 

PLUS 


REIMBURSE ALL MUNICIPALITIES RESPONSIBLE FOR POLICING FOR 50% OF 
"ELIGIBLE POLICE COSTS" IN EXCESS OF 4 MILLS. 

Some of the basic principles and guidelines for financing, etc. for this option 
are as follows: 

(a) Basic Principles 

i) All property and citizens in B.C. require police protection and 
therefore should contribute directly towards the costs. 
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ii) When developing cost sharing formulae, consideration should 
be given to a municipality's ability to pay. 

iii) Extra expenditures incurred by "core cities", "trading centers" 
and other municipalities experiencing high crime should be 
taken into account. 

(b) Guidelines for Financing and Operation 

The cost to the Province in 1976 dollars would be $19,427,250. It 
is proposed that taxpayers in areas covered by the Provincial polic- 
ing agreement be assessed 4 mills which would raise approximately 
$11,171,783. The balance of $8,255,467 would have to be raised from 
other Provincial revenue. 

The grant to the City under policy Option D would be $9,471,697 as 
shown in Appendix E attached to this report. 


POLICY OPTION E (Pages 156 to 160) 

Under this option all municipalities responsible for policing would be reimbursed 
by the Province for 50% of "eligible" police costs in excess of 6 mills. 

Some of the basic principles and guidelines for financing, etc. for this option 
are as follows: 

(a) Basic Principles 

The following two principles were outlined in policy Option D and apply 
here as well : 

(i) When development cost sharing formulae, consideration 
should be given to municipalities ability to pay. 

(ii) Extra expenditures incurred by "core cities", "trading 
centers" and other municipalities experiencing high crime 
should be taken into account. 

(b) Guidelines for Financing and Operation 

Based on 1976 costs, the cost to the Province for this option would be 
$12,411,006. The report does not state where the Province would raise 
these funds and it is assumed that it would be from possibly increased 
liquor and vehicle fees. 

The grant to the City of Vancouver under this option would be $7,331,486 
as shown in Appendix F attached to this report. 


Policy Option Recommended by your Officials 

Your officials have reviewed the various options (A) to (E) and would reconmend 
Option B of the proposals put forward in the report. 

Option B (1976 $ ) 

City Cost of Policing $27,500,000 
Grant from Province 


$5. per capita 

$1.50 per 10,000 of assessment 

Population to police ratio 


$2,050,000 
$2,115,000 
$4,080,000 


\ Grant to the City 


8,245,000 


Estimated Net Cost to City (1976) 


$19,255,000 


Although Option "B" does not provide the largest grant to the City, it does 
in our opinion meet the inequity question on a reasonable basis. It provides 
for grants on some rational basis associated with the cause of policing 
people, property and recognizes "core" and "trading center" costs. Comments 
on other higher grant options: 

- Option "C" provided an increase of $335,000 to the City in order 
to avoid charging those areas without any current cost. This in- 
creases the cost to the Province from $1,550,000 to $21,360,000. 
These funds must be provided from some source. 

- Option "D" provides an increase of $1,225,000 but would have severe 
problems associated with "eligible" police costs and could tend to 

be uncontrollable since increased police costs would be at 50t dollars. 


V. Reconinendations 

The Chief Constable and Director of Finance recommend as follows: 

1. That City Council endorse the 24 recommendations of the Task Force noted 
under Section III (1) as "Relevant to the City and Recommended by your 
Officials for Support". 

2. That City Council endorse the two conclusions arrived at in Section 
III (2) and referred to as Recommendations 18 and 30 as follows: 

A Regional Police Force should not be established in the 
Greater Vancouver Regional District at this time. 

The Attorney General prohibit the use of police lock-ups 
for intermittent sentences and implement the proposal of 
the Committee on Intermittent Sentences to use regional 
correctional centers for this purpose. 

3. That City Council receive for information the 12 recommendations noted 
in the report as not applicable to the City of Vancouver. 

4. That City Council S"pport Option "B" of the preliminary report as the 
City's recomnended cost sharing formula for police costs in the Province, 

' except for the phasing in time suggested in the report. 

5. That the foregoing report be submitted to the Task Force on Municipal 
Policing, drawing particular atteition to furthP" discussll^n regarding 
Recommendations 24 to 27." 


The City Manager RECOMMENDS that reconimendations 1 to 5 of the Chief 
Constable and the Director of Finance be approved. 


FOR COUNCIL ACTION SEE PA6E(S)...lSQl 


MANAGER'S REPORT 


September 21, 197 8 


TO: Vancouver City Council 

SUBJECT: Staffing New Central Hotel and Ferry Hotel 
CLASSIFICATION: Recommendation 


The Director of Civic Buildings reports as follows: 

"Council, on July 25, 1978, when dealing with a report on the New 
Central Hotel and Ferry Hotel approved the following recommendation. 

'The Director of Social Planning recommends that City Council approve 
the acquisition, effective August 1, 1978, by the Vancouver Public 
Housing Corporation, of the New Central Hotel and the Ferry Hotel by 
assumption of a modified mortgage from CMHC where the purchase price 
totals $1 ,312,937.83. The mortgage to be at a rat#« 7 WWfercent 
and to terminate in the year 2010.' 

Vancouver City Council at its meeting on December 14, 19?i, improved 
the following motion: 

'That the management except for the Multiuse Centre of the New Central 
and Ferry Hotels be assigned to the Properties Division of the Finance 
Department.' 

Subsequent to this report, the responsibility for the operation of the 
hotels has been transferred to the Civic Buildings Department. 

We are advised that the date of the acquisition may be October 1, 1978, 
subject to written confirmation that 100 percent subsidy will be pay- 
able for all tenants in the residences at the time of takeover. 

The Director of Civic Buildings recommends approval for the following 
positions on the date of acquisition and authorization for the Director 
of Personnel Services to proceed with these classifications: 

A. Residence Manager - 1 

B. Clerk 1 - 4 

C. Building Service _ ^ 
Workers 

These positions are to be under the Direction of the Director of 
Civic Buildings. 

The Budget for the above staff has been approved by Central Mortgage 
and Housing Corporation." 

The City Manager RECOMMENDS that the foregoing RECOMMENDATION of the Director 
of Civic Buildings be approved. 


FOR COUNCIL ACTION SEE PAGE(S) .i.QQ 
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MANAGER'S REPORT 

September 22, 1978 


TO: Vancouver City Council 

SUBJECT: Alternative Trade and Convention Centre 
cr'^SIFICATION: Information 


The Director of Planning reports as follows: 

At the initiative of Mr. Jaires Fensom, Architect, the City Planning 
Department has received a preliminary proposal for an alternative 
Convention Centre to be located on Block 41, adjacent to the 
Georgia and Devonshire Hotels. The Director of Planning submits 
this proposal (attached to this report) for Council's information, 
noting that in his proposal Mr. Fensom requests to speak to 
Council as a delegation. 


The City Manager submits the foregoing report for the INFORMATION of City Council. 


FOR COUNCIL ACTION SEE PAGE(S) IQC).-,... 
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PART REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


SEPTEMBER 14, 1978 


A meeting of the Standing Committee of Council on Planning 
and Development was held in the No, 1 Committee Room, Third Floor, 
City Hall, on Thursday, September 14, 1978 at approximately 1:30 p.m.. 


PRESENT : Alderman Har court. Chairman 

Alderman Brown 

Alderman Kennedy (Clauses 1 and 2) 
Alderman Puil 

ABSENT : Alderman Gibson 

CLERK TO THE 

COMMITTEE : M. L. Cross 


RE COMMENDAT I ONS 

1. Marpole Local Area Planning Program - Progress Report and 
Terms of Reference for Citizens ' Planning Committee 


The Committee considered a report of the City Manager dated 
August 31, 1978 (copy circulated) in which the Director of Planning 
advises that on November 1, 1977, council approved a local area 
planning program in Marpole; the area bounded by 57th Avenue to 
the Fraser River, Angus Drive to Ontario Street. 

Mr. D. Thomsett, Marpole Area Planner, advised that the first 
public meeting in the area, attended by 350 people, resulted in 
63 people attending the first Marpole citizens ' Planning Committee 
meeting. The membership remains at about 65 and is representative 
of the community. The report recommends that the Terms of Reference 
of the Committee (Appendix A of the City Manager's report) be 
approved . 

The "plan" for Marpole, being prepared by Planning Staff 
and the citizens' Committee, is expected to be completed by March, 
1979 . 

The report outlines the preliminary conclusions reached by 
the parks and Community Facilities Sub-Committee i.e., more park 
space is needed, waterfront access along the Fraser River is 
important, a permanent seniors centre is needed; and the Traffic 
and Transportation Sub-Committee i.e., commuter traffic should 
be channelled quickly through Marpole and prevented from using 
local streets, parking in commercial areas is deficient, transit 
conditions could be improved, some signalization is needed for 
crosswalks . 

The report outlines the current issues under discussion by 
the Citizens' Committee: relocation of Firehall #22, future use 
of vacant lands at the foot of Angus Drive, use of David LlOyd 
George School Annex, formation of a merchants association for 
Granville Street, the airport connector bus route, use of the 
Laing Bridge for all commuter transit service, and the question 
of split zoned lots at 67th Ave. and Hudson Street. 
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CITY OF VANCOUVER 

REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, December 22, 1970, in the Council Chamber, 
at approximately 9:30 A.M. 

PRESENT : His Worship the Deputy Mayor (Alderman Hardwick) 
Aldermen Adams, Broome (10:10 a.m.), Calder, 
Linnell, Phillips, Rankin, Sweeney 
and Wilson 

ABSENT : His Worship the Mayor (Leave of Absence) 

Alderman Bird (Leave of Absence) 

CLERK TO THE COUNCIL : R. Thompson 

PRAYER The proceedings in the Council Chamber were opened with 
prayer offered by the Rev. Dr. George Turpin, Civic 
Chaplain. 

'IN CAMERA' MEETING 

The Council agreed to an 'In Camera' meeting later this 

day. 

ADOPTION OF MINUTES 

MOVED by Aid. Phillips, 
SECONDED by Aid. Calder, 

THAT the Minutes of the Special Council meeting (Public 
Hearing) , dated December 14, 1970, be adopted with the exception 
of Item 1 which be adopted after striking the resolution contained 
therein and substituting the following therefor: 

'THAT the property be rezoned from C^l Commercial District 
to RS-1 One Family Dwelling District, and no further 
action be taken with respect to this application until 
a report is submitted to Council with regard to the 
traffic situation and the subdivision of the area in 
question. ' 

- CARRIED 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Linnell, 

THAT the Minutes of the Regular Council meeting (including 
'In Camera'), dated December 15, 1970, be adopted. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Calder, 
SECONDED by Aid. Linnell, 

THAT this Council resolve itself into Committee of the 
Whole, His Worship the Deputy Mayor in the Chair. 

- CARRIED 

REPORT REFERENCE 

City Engineer and Point Grey Road through 

Director of Planning Jericho D.N.D. Lands and 

related matters. 


FOR COUNCIL ACTION SEE PAGES 6 and 7 
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Part Report to Council 
Standing committee of council 
on Plannijiig and' 0e^lji^^igie'n;fe 

clause No . 1 continued ; 

The Committee, 
RECOMMENDED 

THAT the Terms of Reference for the Marpole Citizens' Planning 
Committee (Appendix A of the report of the City Manager dated 
August 31, 1978) be approved. 

2 , Champlain Heights - phase 2, Plan Amendments 

The Committee considered a report of the City Manager dated 
August 28, 1978 (copy circulated) in which the Champlain Heights 
Project Manager advises that at a Public Hearing on June 24, 1976, 
Council rezoned Areas E and F in Champlain Heights from RS-1 Single 
Family Dwelling District to CD-I Comprehensive Development District 
restricting the form of development for each enclave. The conditions 
of development can be amended by resolution of Council without 
going through a formal public hearing. In Phase 1 several changes 
were made by reporting to Council. 

When the plan for Areas E and F was approved in June, 1975, it 
was recognized that some refinements would be required i.e., the 
Boundary Rd. /Marine Drive connection and the alignment of the loop 
road/Marine Drive connector. The City has also benefited from 
the experience of marketing and developing Phase 1. Through this 
experience and advice from the Champlain Heights Market Consultant 
(Mr. G. Oikawa) , additional refinements have been recognized - 
the principal one being to reduce the size of the enclaves. In 
Phase 1, some parcels were too large, thereby eliminating all but 
a few of the major developers from bidding. The Director of Plan- 
ning feels that smaller sites will improve residential livability 
within each enclave . 

The revised plan is consistent with the initial goals and 
objectives established in the 1974 Implementation Report. The 
total number of units may increase slightly (old plan 1760 units - 
new plan 1845), however, this increase is still within the number 
permitted under the zoning (1850) . The specific conditions of 
development for each enclave will be revised in accordance •«9'lth 
the overall goals and objectives for Areas E & F and will then be 
presented to Council in order to formally amend the conditions 
of development. 

A report will also be presented for Council's consideration 
outlining a detailed development budget for Phase 2, together 
with a budget status report on Phase 2 . 

The Committee, 

RECOMMENDED 

A. THAT the Phase 2 plan for Champlain Heights Areas E and 
F be approved as revised on the Appendix to the report 
of the City Manager dated August 28, 1978. 

B. THAT the Project Manager and Director of Planning report 
back to Council on the revised specific conditions of 

development of each enclave. 

cont 'd. , , , 
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Part Report to Council 

Plaiaiing and oevelopineiit 
septemt*©* 14, X978 (I-^J 

3. status of City-owned land bounded by 29th Avenue, Boundary 
Road and Monmouth Street ^ 

The Committee considered a report of the City Manager dated 
August 25, 1978 (copy circulated) forwarding a report of the 
Director of Planning, of the same date (on file in the City Clerk's 
Office) in which he outlines the various issues involved in the 
future disposition of City land in this area and recommends that 
a meeting be held in the community to discuss the various land 
use options. 

In July, 1973 Council identified the City land bounded by 
Price, Tanner and Boundary Road as a potential family housing site. 
There was local resident opposition to the proposed development 
and on August 12, 1976 at a Public Hearing, Council resolved not 
to approve an application to rezone the Price and Tanner site 
to CD-I for family rental use. 


The concerns expressed by residents can be summarized as 
follows : 

(a) The lack of adequate playground facilities within the area. 

(b) The belief of local residents that the neighbourhood is 

an island cut off from adjoining areas by the major streets 
of 29th Avenue, Joyce Street and Boundary Road and that 
access to playground space for young children necessitates 
them having to cross these busy arterials . 

(c) The unresolved traffic problems in the community. 


Based on a meeting (with local residents on November 3, 1976) 
the parks Board requested City council to instruct the Planning 
Department to: 

"... review and report on the designation of the 2.4 acre 
City-owned parcel (Appendix I) for park purposes . . . and 
comment on the feasibility of a green buffer strip on City 
land on Boundary Road between 29th Avenue and Kingsway ..." 

Subsequently on August 12, 1977 City Council requested the 
Director of planning to prepare a report for presentation to Plan- 
ning and Development Committee on the matter of City lands in the 
2 9th Avenue and Monmouth area with particular reference to the 
need for recreational facilities in the area. 

The Director of Planning believes the disposition of City lands 
in the area should achieve the following goals: 

(a) Reduce the environmental effects of Boundary Road traffic; 

(b) Respond to the community's desires with respect to park/ 
playground facilities; 

(c) Provide housing. 
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Part Report to council 
Standing Committee of Council 
on Planning and Development 
September 14, 1§?8 

Clause Nq<^ 3 gont^-nu ed ; 

To achieve the above goals, the Director of Planning considered 
three alternatives for development of City land involving combina- 
tions of buffer strips, housing, playground and institutional uses 
(indicated on Appendices II, III and IV of the report of the 
Director of Planning dated August 25, 1978). 

The three alternatives can be briefly summarized as follows: 

(a) Appendix II outlines a single family housing solution 

to the property and includes a 1.1 acre park playground. 

(b) Appendix III outlines a combination of single family dwel- 
lings and low density market townhouses at 11 units per 
acre on the western portion of the property away from 
Boundary Road. A heavily landscaped buffer 88' in depth 
runs the length of the City's property facing Boundary 
Road except for the extreme southern portion where a 

.84 acre playground is proposed. 

(c) Appendix IV is very similar to the Appendix II alternative 
except that development of a church or institutional 

use is proposed for the northern portion of the site at 
29th Avenue . 

Comments of other Departments are: 

Engineering Department . The proposal to provide a buffer between 
major arterial roadways and housing areas is an important urban 
design consideration and unless a high standard of environmental 
protection is met, the placement of additional housing on Boundary 
Road is inappropriate and this need should be met in areas of the 
City which do not adjoin major streets. 

Finance Department . The Director of Finance and Supervisor of 
Properties have provided detailed comments regarding the economic 
implications of the alternative land uses outlined in this report. 
They do not agree with the Director of Planning that the schemes 
outlined in Appendices III and IV are preferable and the Director 
of Finance requests Council to consider a variation of the option 
described in Appendix II. 

Park Board . Informal discussions with Park Board staff regarding 
the land use options have resulted in their general agreement 
with the alternative outlined in Appendix III. 

The Director of Planning recommended: 

(i) THAT the options outlined in the report be approved as 
the basis for further discussion. 

(ii) THAT this report be referred to the Park Board for their 
information and consideration. 

(iii) THAT a special meeting of representatives of Council 

and the Park Board be held in the community to discuss 
the alternatives. 

fiv) THAT following the above meeting. City staff report on 
the selection of a scheme for implementation. 
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Part Report to council 
Stan#±fi^ Odotni^t^ of Cor^lrll 

on Planning and De ve lo|liltetl4 

^e^tetnber 14, 1978 (I--5) 

The City Manager noted that balancing the overall financial 
considerations outlined by the Director of Finance against local 
environmental concerns can only be done by Council, when it has 
had the benefit of community input from the proposed meeting, as 
well as the basic information contained in this report. 

The Ad Hoc Citizens Committee, Boundary, Tanner, Price, pre- 
sented a brief (copy circulated) noting that they had not requested 
a buffer zone along Boundary Road. This was mentioned at a Park 
Board meeting of November 3, 1976 by a member of the Board. Mrs. 
C. Taulu and Mrs. M. Scarf e stated that this need not go out to 
the community again. They have been adamant that there should 
only be single family housing. Park should be provided but not 
as suggested in Appendix II to the report, surrounded by houses. 

The Committee agreed that there should be no multiple family 
housing in the area. If there was no need for a buffer strip 
along Boundary some of the alternatives could be eliminated. 
Mrs. A. Lancey stated that the City Engineer had advised that a 
buffer strip was necessary. Mr. P. Leckie, Director of Finance, 
stated that by preference the City Engineer would like a buffer 
strip the length of Boundary Road but this would be a financial 
and physical impossibility. 

The Committee noted that if the City is developing the land 
for housing, there would be a responsibility to provide park. 

The Committee suggested that rather than take the proposed 
alternatives to the community. City and Park Board staff and the 
citizens committee meet to discuss possible alternatives and 
report back to the committee. 

The Committee, 

RECOMMENDED 

A. THAT there be no multiple family housing in any develop- 
ment of the City-owned land bounded by 29th Avenue, 
Boundary Road and Monmouth Street. 

B. THAT representatives of the Parks Board, the Planning, 
and Finance Departments and the Citizens' Committee meet 
to determine various options which would both meet the 
concerns of the community and obtain the maximum return 
to the City and report these options to the committee . 


The meeting adjourned at approximately 3:25 p.m. 

* * * * 


FOR COUNCIL ACTION SEE PAGE(5) ...1 CO, 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


SEPTEMBER 14, 1978 


A meeting of the Standing Committee of Council on Community Services 
was held on Thursday, September 14, 1978, in Committee Room No. 2, 
Third Floor, City Hall, at approximately 1:30 P.M. 


PRESENT ; Alderman Rankin, Chairman 
Alderman Bellamy 
Alderman Ford 
Alderman Gerard (Clauses 6 to 7) 
Alderman Marzari (Clauses 2 to 7) 

COMMITTEE CLERK: H. Dickson 


Adoption of Minutes 

The Minutes of the Community Services Committee meeting of Thursday, 
August 31, 1978, were adopted. 

Recorded Vote 

Unless otherwise indicated, votes of the Committee on all items 
are unanimous. 


INFORMATION 

1. Sale of Surplus City Furniture and Equipment 
to Non-Profit Organizations 


Subject to certain procedures and guidelines. City Council, 
on April 23, 1974, authorized the Committee to approve the sale of 
surplus City furniture and equipment, for which the City has no 
further use, to non-profit organizations for a nominal sum ($10.00 
or 10% of auction value, whichever is greater) . 

The Committee had before it for consideration 

a) a request from The Green Thumb Players for surplus 
City furniture and equipment valued at $495.00; 

b) a request from the Red Door Rental Aid Society for 
surplus City furniture and equipment valued at 
$360.00; and 

c) a request from the Vancouver Explorations Workshops 
Society for surplus City furniture and equipment 
valued at $555.00. 

Copies of aforesaid requests are on file in the City Clerk's 
office . 

Following brief discussion, the Committee 
RESOLVED 

THAT the Committee approve of the following sales; 

a) $495.00 worth of surplus City furniture and 
equipment to The Green Thumb Players for $51.98; 

b) $360.00 worth of surplus City furniture and 
equipment to the Red Door Rental Aid Society 
for $37.80; and 

c) $555.00 worth of surplus City furniture and 
equipment to the Vancouver Explorations Work- 
shops Society for $38.28. 



Continued . . . . 


Iteport to Counell: . - 

standing Committee o€ W&mm^ m tm^^ 
Septeinbez lA, 1978 


RECOMMENDATION 

2. Liquor Permit Application - 1636 Robson Street 
Development Permit Application No. 81653 

The Committee had before it for consideration a Manager's 
report dated August 25, 1978, on the application of Mr. Sam Yehia 
for Development Permit Application No. 81653 to use a portion of 
the second floor of the building at 1636 Robson Street as a hold- 
ing bar in conjunction with the existing restaurant. 

In the report, the Director of Planning reported as follows: 

'The above noted application has been filed to use a portion 
of the se«)nd floor of the existing building as a holding 
bar area, in conjunction with the existing restaurant. 

This development is situated on the south side of Robson Street 
between Bidwell and Cardero Streets in the W.E.D., West End 
District. 

The proposed holding bar development will provide an assembly 
area of approximately 555 sq. ft. (approximately 19% of the 
restaurant area) . The proposed seating capacity for the 
holding bar is 22 seats, this is approximately 20% of the 
proposed seating for the dining area (110) . 

The Liquor Control and Licensing Act permits up to 25% of the 
total seating available in the dining area (maximum 50) as 
seating for a holding bar. In accordance with the Act, the 
applicant is permitted a maximum of 28 seats. 

The proposed holding bar has received clearances from the 
Building, Police and Health Departments. 

The Director of Planning approved this application, subject to 
the conditions that prior to the issuance of the Development 
Permit: 

"this request for a new licruor outlet be first referred 

to City Council through the Standing Committee on 

Coiranunity Services for consideration and necessary action."' 

Appearing before the Committee on this matter was a repre- 
sentative from the Planning Department. 

Following brief discussion, it was 

RECOMMENDED 

THAT the Director of Planning be advised that Council 
has no objection to the issuance of Development Permit 
Application No. 81653 to Mr. Sam Yehia to use a portion 
of the second floor of the building at 1636 Robson 
Street as a holding bar, in conjunction with the exist- 
ing restaurant. 


3. Liquor Permit Application - Stanley Park, Ferguson Point 
Development Permit Application No. 81342 

The Committee had before it for consideration a Manager's 
report dated September 5, 1978, on the application of Mr. J. Spick 
for Development Permit Application No. 81342 to add to and alter 
the existing restaurant (Ferguson Point Teahouse) at Stanley Park 
and to use a portion of the restaurant as a holding bar. 


Continiitfcl 
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Report to Council (JI-3) 
Standing Comniittee of Coitticil on Community Services 


In the report, the Director of Planning reported as follows: 

"The above noted Development Permit Application has been filed to add 
to and alter the existing restaurant (Ferguson Point Teahouse) and 
to use a portion of the restaurant as a holding bar. 

The drawings submitted indicate that the proposed holding bar will 
provide an assembly area of approximately 370 sq. ft. (14% of the 
floor area of the restaurant). The seating capacity for the dining 
area is 80 and the proposed seating for the holding bar is 20. 

The Liquor Control and Licensing Act permits up to 25% of the total 
seating available in the dining area (maximum 50) as seating for a 
holding bar. In accordance with the Act, the applicant is permitted 
a maximum of 20 seats. 

This application has received clearance from the Building and Health 
Departments. The Police Department have recotrmended favourable con- 
sideration. The Parks Board have given their clearance for the holding 
bar. 

This application is being referred to City Council through the Standing 
Committee on Community Services for consideration of the new liquor out- 
let and to advise Council that the Director of Planning is prepared to 
' approve this Development Permit Application, subject to Council's 
approval of the new liquor outlet." 

Appearing before the Committee on this matter was a repre- 
sentative from the Planning Department. 

During discussion, a member of the Committee questioned 
whether a ramp to provide access to the existing restaurant for 
wheelchair customers has been installed, indicating it was her 
understanding that an undertaking had been given that such a ramp 
would be installed. 

Following discussion, it was 

RECOMMENDED 

THAT the Director of Planning be advised that Council 
has no objection to the issuance of Development Permit 
Application No. 81342 to Mr. J. Spick to add to and 
alter the existin^r restaurant (Ferguson Point Teahouse) 
at Stanley Park and use a portion of the restaurant as 
a holding bar, on the condition that the applicant 
provides a wheelchair access ramp to the restaurant 
to the satisfaction of the Director of Planning. 


4. Liquor Permit Application - 2204-06 York Avenue 
Development Permit Application No. 81643 

The Committee had before it for consideration a Manager's 
report dated August 29, 1978, on the application of Mr. J. Ratchford 
for Development Permit Application No. 81643 to use a portion of the 
main floor of the building at 2204-06 York Avenue as a holding bar, 
in conjunction with the existing restaurant. 
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Report to Council :(XI«4} 
Stemding Committee of Council on cojamunity services 


Clause Ho. 4. OcMtttjatued 

In the report, the Director of Planning reported as follows: 


'The above noted Develonment Permit Application has been 
filed to use a portion of the main tloor of the existing 
building as a Holdinq Bar area, in conjunction with the 
existing restaurant. 

This site is situated on the south side of York Avenue 
between Yew and Vine Street in the C-2B District. 

The proposed Holding Bar developFient will provide an assem- 
bly area of approximately 300 sg. ft. (approximately 14% 
of the floor area of the restaurant) . The proposed seating 
capacity for the Holding Bar is 32 seats, which is approx- 
imately 34% of the total seating capacity for the dining 
area (9 3). 

The Liquor Control and Licensing Act permits up to 25% 
of the total seating available in the dinina area (maximum 
50) as seating for a Holding Bar. In accordance with the 
Act the applicant is permitted a maximum of 23 seats. 

The proposed Holding Bar has received clearances from the 
Building, Police and Health Departments. 

The Director of Planning approved this application, subject 
to the conditions that prior to the issuance of the Devel- 
opment Permit; 

"This reauest for a new liquor outlet be first referred 
to City Council through the standing Committee on 
Community Services for consideration and necessary 
action, and revised drawings are to be first submitted 
or the submitted drawings revised, clearly indicating 
a maximum of 23 seats in the Holding Bar.'" 

Appearing before the Committee on this matter was a repre- 
sentative from the Planning Department. 

Following brief discussion, it was 

RECOMMENDED 

THAT the Director of Planning be advised that Council 
has no objection to the issuance of Development Permit 
Application No. 81643 to Mr. J. Ratchford to use a 
portion of the main floor of the building at 2204-06 
York Avenue as a holding bar, in conjunction with the 
existing restaurant. 


5 . Control of Minors in Cabarets 

At its meeting on August 31st, 19 78, the Committee was in 
receipt of the attached Manager's report dated August 14, 1978 
and requested the Director of Legal Services to bring forward a 
draft by-law which would prohibit persons under the age of 19 
from being inside cabarets. 

The Committee had before it for consideration a draft by-law 
(copy circulated) submitted by the Director of Legal Services 
which would prohibit persons under the age of 19 from being 
inside licensed cabarets. 

The Director of Legal Services and a representative of the 
Police Department appeared before the Committee on this matter. 
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During discussion, it was noted that under the Provincial 
Liquor Act, no minors other than entertainers shall be permitted 
on the premises of cabarets, a situation which, the Police Depart- 
ment's spokesman suggested, is contradictory. The Police spokesman 
* ,fcded, however, that the department rarely receives complaints 
regarding underage entertainers in cabarets . 

Following brief discussion, it was 

RECOMMENDED 

THAT the draft by-law be forwarded to Council for 
approval in principle and formal consideration of 
Council later this day. 

6 . Condition of Family and Juvenile Courts, 2625 Yale Street 

Council, on June 27, 1978, approved the following recommenda- 
tions from the Community Services Committee: 

"A. THAT the Attorney-General's Department be urged to complete 
the renovations to the Family and Juvenile Court Building 
at 2625 Yale Street in accordance with the commitment given 
by the Attorney-General to the City on February 2nd, 1978. 

B. THAT representatives of the B.C. Building Corporation and 
the Attorney-General's Department be requested to appear 
before the Community Services Committee to provide a 
progress report on the construction of a new Family and 
Juvenile Court Building. 

C. THAT the City Manager investigate the lack of a sandwich 
vending machine at the Family and Juvenile Court Building 
at 2625 Yale Street. " 

At its meeting on August 31st, 1978, a representative of the 
City's Family Courts Committee presented a brief dated August 31, 
1978 (copy circulated) which listed a number of deficiencies in 
the compliance of the courts building with City by-laws. 

In accordance with recommendation "B" from the June 27, 1978 
Council meeting, Mr. Lou McKinney of the B.C. Building Corporation 
and Mr. Dennis Olson of the Facilities Management Unit of the 
Attorney-General's Department appeared before the Committee this 
date. Representatives of the Family Courts Committee were also 
present . 

The spokesman for the Family Courts Committee reiterated the 
complaints contained in his brief dated August 31, 1978, pointing 
out that none of the requirements to meet the City Fire By-law 
have been met by the B.C. Building Corporation, which leases the 
building from the City and sub-leases it to the Attorney-General's 
Department. 

The Chief Fire Warden admitted that the building technically 
does not comply with City by-laws, although its condition is not a 
hazard to life. 

The spokesman from the Attorney-General's Department pointed 
out that his department leases the building from B.C. Building 
Corporation and is anticipating being housed in a new facility in 
approximately two years . 


CciatiAifted . . . « 
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Mr. McKinney of B.C. Building Corporation said the corpora- 
tion does not have sufficient funds to bring all the buildings 
it operates in the Province up to full compliance with all 
standards, and further pointed out that because the corporation 
has only a month-to-month lease from the City, and as the facility 
is scheduled for replacement, the corporation is hesitant to spend 
further funds on upgrading this particular building. 

The Committee replied that in order to alleviate the corpora- 
tion's concern on the tenancy, it could recommend a one-year lease. 
Mr. McKinney suggested the corporation would prefer a two-year 
lease, saying there are too many political considerations to 
guarantee that B.C. Building Corporation will have a new facility 
available for the Family Courts within two years. 

Following discussion, it was 

RECOMMENDED 

THAT the Director of Legal Services and the Supervisor 
of Properties prepare and enter into a new lease of the 
Family Courts Building at 2625 Yale Street to the B.C. 
Building Corporation for one year, with an option of 
renewal for an additional year; such lease to be condi- 
tional upon : 


i) B.C. Building Corporation bringing the 
building up to full compliance with all 
City by-laws as soon as possible; and 

ii) B.C. Building Corporation maintaining 
progress and supplying written progress 
reports to the City every three months 
on construction of a new Family Court 
facility. 


7. Condition of Buildings _ 

Ferrara Court Apartments and Lee Building 

a) Ferrara Court Apartments, 504 East Hastings Street 

The Committee had before it for consideration a letter dated 
September 11, 1978 from the secretary of the Downtown Eastside 
Residents' Association (copy circulated) enclosing a petition 
from residents of Ferrara Court Apartments, 504 East Hastings 
Street, who asked that action be taken to have the Standards of 
Maintenance By-law enforced in their building. The petition 
stated there is a horrible smell coming from the basement of the 
building, mice and cockroaches are prevalent, the hallways, steps 
and elevator are filthy and garbage is not emptied daily and 
accumulates in cardboard containers which attract more mice and 
cockroaches . 

Appearing before the Committee on this matter were Ms. Jean 
Swanson of the Downtown Eastside Residents' Association, several 
resid^ts of Ferrara Court Apartments, and two representatives of 
the Environmental Health Branch of the Health Department. 

A spokesman for the Health Department advised the Committee 
the building was examined by Health Inspectors and it was deter- 
mined the smell from the basement was caused by sewage backing up 
and the owner has engaged a contractor to repair this problem. 
Traces of cockroaches and mice were observed and the owner has 
hired a pest control operator to rectify this situation. 


Regular Council, December 22, 1970 2 

COMMUNICATIONS OR PETITIONS 

1 . Congratulations to Council 

and Extension of Cooperation; C.C.C.D . 

A communication was received from the President of the 
Citizens Council on Civic Development under date of December 11, 
1970, congratulating the members of the City Council for their 
re-election and offering the organization's cooperation. 

MOVED by Aid. Phillips, 

THAT this communication be received and the Council 
express appreciation to the organization for the public meetings 
arranged during the election period. 

- CARRIED 

2. Certificates to Vote: 
Election, December 9, 1970 

MOVED by Aid. Adams, 

THAT the report of the City Clerk in the matter of 
'Certificates to Vote" issued on Election Day, December 9, 1970, 
be received for information. 

- CARRIED 

3. Annual Meeting: 

Yellowhead Interprovincial Highway Association 

The Council noted an invitation from the Executive Director 
of the Yellowhead Interprovincial Highway Association for 
attendance of the Mayor at the Advisory Board meeting and the 
annual general meeting to be held on January 28th and 29th in 
Edmonton . 

MOVED by Aid. Adams, 

THAT this invitation be received and no further action 
be taken. - CARRIED 

4 . Permit to Burn Christmas Trees 

The Council noted a request from the Northwest Point Grey 
Homeowners' Association for a permit to arrange an evening for 
the 'Burning of the Greens' on January 8th on the beach of 
Spanish Banks at the foot of Sasamat Street. 

MOVED by Aid. Rankin, 

THAT permission be granted for this 'Burning of the Greens ' 
as requested, subject to approval of the Fire Chief and the 
Park Board. 

- CARRIED 

5. Shaughnessy Development: 

Marathon Realty and Botanical Gardens 

The Council received two letters from General J. A. Clark, 
Q.C., under date of December 21, 1970, expressing views in 
the matter of the proposed Shaughnessy development involving 
Marathon Realty and a botanical garden development. The request 
is made that the Council hear a delegation on the matter. 
Members of Council expressed concern that a Public Hearing 
having been held, further submissions which might relate to that 
Public Hearing would not be in order. 

MOVED by Aid. Rankin, 

THAT these communications be received. 


- CARRIED 


Beport to council (3Ei:-7) 
standing Committee of .CQUHeil on Coamanlty S&rvioeS 
September 14, 1978 


Clause Mo . 7(a> C<Mitintted 

The tenants reiterated the complaints contained in their 
petition, and in addition, complained of malfunctioning and leak- 
ing radiators, saying such problems exist in suites numbered 507, 
506, 307 and 502. 

Ms . Swanson suggested that the Committee should impose a time- 
table for all the problems to be rectified and that if the building 
is not brought up to standards, then the City should carry out the 
repairs under the Standards of Maintenance By-law. 

Following discussion, it was 

RECOMMENDED 

THAT the Medical Health Officer advise the owners of 
the Ferrara Court Apartments that the building must 
be brought up to standards and report back to the 
Community Services Committee in two weeks with a 
complete list of all work required to bring the 
building up to standards, such report to include 
comment on the level of janitorial service provided 
at the Ferrara Court Apartments; 

FURTHER THAT the owners of the Ferrara Court Apartments 
be invited to appear before the Community Services Com- 
mitted to discuss this matter. 


b) Lee Building, 175 East Broadway 

The Committee had before it for consideration a letter dated 
September 10, 1978 from the secretary of the Downtown Eastside 
Residents' Association (copy circulated) enclosing a petition from 
tenants of the Lee Building at 175 East Broadway, who stated that 
the plumbing leaks, often there is no hot water, the electrical 
wiring is unsafe, the elevator keeps breaking down, and that mice 
and cockroaches are a constant nuisance in the building. 

Appearing before the Committee on this matter were Ms. Jean 
Swanson of the Downtown Eastside Residents' Association and several 
tenants 'Of the Lee Building, who reiterated the complaints contained 
in their petition. 

A spokesman for the Health Department advised the owners had 
been charged, under Health By-laws, on June 8 and August 15, 1978. 

Following discussion, it was 

RECOMMENDED 

THAT the City Manager report to the Community Services 
Committee in two weeks with a complete list of all 
repairs and upgrading necessary under the Standards of 
MainteneUice By-law at the Lee Building, 175 East Broad- 
way, sxieh report to include the estimated cost of repairs; 

FURTHER THAT the owners of the Lee Building be invited 
to appear before the Community Services Committee to 
discuss this matter. 


The meeting adjourned at approximately 2:40 P.M. 

FOR COUNCIL ACTION SEE PAGE{S) i Q.j. 
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TRANSPORTATION 
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A meeting of the Standing Committee of Council on Transportation 
was held on Thursday, September 14, 1978, in the No. 1 Committee 
Room, third floor. City Hall, at approximately 3:30 p.m. 



PRESENT: Alderman W. Kennedy, Chairman 

D. Bellamy 

M. Ford 

H . Rankin 

ABSENT: Alderman M. Harcourt (Civic business) 

COMMITTEE CLERK: E. Bowie 


The minutes of the meetings of August 10, 17, and 24, 1978, 
were adopted. 

1 . Four-way Stop Signs: 32nd Avenue and Argyle Street 

The Committee had for consideration a Manager's Report dated 
September 5, 1978, in which the City Engineer reported as follows: 

"This request for stop signs at 32nd Avenue and Argyle Street 
originated with a petition of 54 signatures headed by Mr. 
Norman Perrin of 4819 Argyle Street and dated March 18, 1978 
(on file in City Clerk's Office) . 

BACKGROUND 

A review has been made of this residential intersection. It 
found the physical conditions to be good, traffic volumes 
and parking densities light, and the accident rate low, with 
only eight accidents being recorded over the last six years. 
This rate is approximately the average for a residential 
intersection. It was also noted that neither street makes 
the type of connections with the nearby arterial streets 
likely to attract significant volumes of through traffic. 

It is realized that when motor collisions occur at an inter- 
section from time to time, the nearby residents become alarmed. 
In this instance, of the recorded accidents, the last two 
occurred on the 9th and the 17th of March, 1978, and the 
petition requesting stop signs was written the following day, 
on March 18th. No further accidents have been recorded to 
the middle of August. 

The City policy with regard to the installation of stop signs 
is as follows: 

1. Stop signs are installed on all streets intersecting 
through streets, collector streets and any street not 
a through street on which transit vehicles operate. 

2. Other intersections are treated individually, following 
an examination of the intersection and its accident 
record. Stop signs are normally only installed at 
intersections where the records indicate eight accidents 
have occurred over the last two years or ten over the 
last three years, and these accidents are of a type 
which would be prevented by a stop sign installation. 

• • • 
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2. Other factors such as severe sight obstructions, 
excessive grades, etc. are also examined. 

CONCLUSION 

In view of the low accident rate, the lack of unusual physical 
characteristics, and current City policy, the installation of 
stop signs at the intersection of 32nd Avenue and Argyle Street 
is not warranted at this time. The City Engineer recommends 
that stop signs not be installed." 

The City Manager concurred with the City Engineer's recommendation. 

No delegations were present to speak to this matter but the 
Committee was advised Mr. Vern Barnes, 4810 Argyle Street, one of 
the sponsors of the petition had contacted the Committee Clerk and 
regretted a delegation could not attend because most of the area 
residents were working. Mr. Barnes had indicated motorists were 
using Argyle as a short cut to 41st Avenue and high speeds had been 
noted. Residents were particularly concerned because of the large 
number of school children using Argyle. 

Committee members noted without representations from the 
residents they had no alternative but accept the City Engineer's 
evaluation of traffic conditions. However, the matter could be 
considered again at some future date if residents felt the situation 
warranted further study. 

RECO^ffiNDED 

THAT four-way stop signs not be installed at the 
intersection of 32nd Avenue and Argyle Street. 


15S 


2. Request for Pedestrian Actuated Signal: Bayswater and 
Point Grey Road 

In a City Manager's Report dated August 17, 1978, (circulated) 
the City Engineer reported on pedestrian crossing studies conducted 
in the vicinity of Tatlow Park, in response to a Park Board request 
for the installation of a pedestrian actuated signal at the 
intersection of Bayswater and Point Grey Road. 

Mr. D. Henderson, Traffic Division, reviewed the report with 
the Committee and advised studies carried out in 19 77 and again 
during the past summer, did not indicate a signal was ii/arranted. 
Pedestrian crossing opportunities V7ere extremely good with traffic 
gaps averaging eight seconds. No pedestrian related accidents had 
been recorded during the past five years. 

RECOr^MENDED 

THAT a pedestrian actuated signal not be installed 
at the intersection of Bayswater and Point Grey Road. 


3 . Fraser-Cambie Bus Line Improvements 

The Committee had for consideration, a City Manager's Report 
dated September 6, 1978, (circulated) in which the City Engineer 
recommended improvements to the Fraser-Cambie Bus service, with 
respect to bus stops, shelter locations and some operational 
adjustments . 


< • * i 3 
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In tlie report, the City Engineer referred to significant 
congestion and delays for buses proceeding east-bound on Itobson 
Street between Thurlow and Hornby. The delays occurred 
primarily in the off-peak periods (9:00 a.m. to 4:00 p.m.) and 
were a result of the pedestrian/transit mall through Robson 
Square. Although transit-only lanes were available, automobile 
congestion at the approaches to the Square was delaying buses. 
The Robson Street Revitalization Study recently completed by 
Urbanics Consultants Limited, and expected to be presented to 
Council within a few weeks, indicated the closure of the 800 Block 
Robson is affecting the accessibility of Robson Street and the 
area's position as a major regional specialty retail area. One 
of the recommendations of the Study would be to re-open Robson 
Street to one lane of west-bound automobile traffic. 

The City Engineer addressed the Committee on this matter 
and pointed out the main problem with present traffic patterns 
is the difficulty in making the required left-hand turns from 
Robson Street to Hornby Street, where pedestrian crossing activity 
restricted the flow of left turning vehicles. 

Various measures had been examined but initially it was 
suggested that signal timing adjustments and operational modifications 
be implemented. The impact of these measures could be assessed 
prior to the reviev/ and possible implementation of more significant 
corrective actions. 

The Committee indicated support of the various measures 
indicated in the sections A, B, and C, contained in the Manager's 
Report; however, in considering item A (2) , dealing with a suggest- 
tion to install a bus stop at the north end of the Cambie Street 
Bridge, members of the Comraittee noted a number of industries and 
commercial businesses operated in this area employing large numbers 
of people. The nearest bus stop was at Hamilton Street, two long 
blocks away. The City Engineer was requested to review this matter 
again for report back. 

REC0I-1I4ENDED 

A. THAT a bus stop be established on west-bound Robson 
Street at Granville Street. 

B. THAT the bus stop on west-bound Robson Street at 
Hornby Street be cancelled. 

C. THAT the bus stop on west-bound Robson Street at 
Seymour Street be cancelled. 

D. THAT the City Engineer be instructed to re-examine 
the feasibility of establishing a bus stop at the 
north end of the Cambie Street Bridge to serve 
workers employed in the area. 

4 . Provincial Revenue Sharing Act: Roadway Improvements 

The Committee had for consideration, a Manager's Report dated 
September 6, 1978 (circulated) . Mr. W. Curtis, City Engineer, 

outlined the projects which were submitted to the Province for 
funding as part of the 1978-1979 Revenue Sharing Act - Major 
Municipal Highway Grants, as authorized by Council on March 21, 1978. 

The City submitted a number of projects requesting funding 
in the order of $3,433,900. ^f these projects, funds in the amount 
of $543,000 were approved for the Burrard Street widening, improvements 
to Cambridge - Skeena to Boundary, and property acquisitions for 
Nanaimo Street roadway improvements. 
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Mr. Curtis outlined the reasons why the remainder of the 
projects were not approved 

The report states that: 

"In 197 8, we did not receive approval for as many projects as 
we had hoped. Of the 24 B.C. communities that were granted 
provincial funding under the Highway Revenue Sharing Program, 
Vancouver was ranked 20th on a per capita basis and received 
only 25% of the average of the other coMnunities (see 
attachment) . However, considering that this is the first 
year of a continuing program and it is anticipated that 
the Revenue Sharing Program will expand in future years, 
the City should continue to apply for funding." 

The Committee 

RECOMMENDED 

THAT the City Engineer be instructed to write to 

the Province, pointing out our low per capita grant . 

and requesting that in subsequent years it be increased. 

5 . Local Improvements and Provincial Revenue Sharing - Highways 

Council on March 21, 197 8, authorized the submission of 
applications for Provincial Revenue Sharing on a number of street 
and signal projects. 

The Committee had for consideration, a Manager's Report 
dated September 1, 1978, (circulated). 

Mr. W. Curtis, City Engineer, provided details on 


A. How this Provincial Revenue Sharing would affect 
cost sharing under local improvements; 

B. Alternative approaches to the matter of local 
improvements on arterial streets, and 

C. The impact of Provincial funding on Streets 
Capital Funding. 


In the report, the City Engineer and Director of Finance 
discuss the application of Senior Government funding to local 
improvements and recommend that Provincial contributions not be 
applied directly to reduce the Property Owners ' share of these 
projects for the following reasons: 


a. The Provincial funding is limited and it is 
quite possible that one arterial street would 
receive contributions while another would not. 
It would be patently unfair for the Owners on 
one to receive a reduction and on the other not. 

b. The Provincial contributions relate to the 
Arterial role of these streets, the cost of 
which is borne by the City-at-large. 


As an alternative, it is suggested that Residential properties 
(one and two-family zoned) on arterial streets be given a 
reduction of one-quarter in local improvement charges for pavement 
and curbs. 

The report also outlined the approved City applications for 
1978 Revenue Sharing - Highways: 


Burrard-Broadway-Arbutus improvements 

Cambridge, Skeena to Boundary 

Property Acquisition for Nanaimo at 29th 


$458,500 
34,500 
50,000 

$543,000 


* # « • 
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After discussion, the Committee 
RECOMMENDED 

A. THAT residential (one and two-family zoned) properties 
on local improvements for paving and curbing arterial 
streets be given a 25% reduction, the reduction to 
apply to projects placed on the Tax Roll in 1979 or 
later; and that the Director of Legal Services be 
requested to bring forward the necessary amendment to 
the Local Improvement Procedure By-law. There should 

be no additional direct reducti cn of the Property Owners ' 
share where Provincial Revenue Sharing is approved. 

B. THAT the City Engineer be authorized to proceed with the 
balance of the Burrard-Broadway-Arbutus improvements : 

- Burrard Street, Cornwall to 10th 

(completion beyond first stages already authorized) 

- Left-turn bays on Broadway at Burrard 

- Left-turn bays on Broadway at Arbutus 

- Widen 12th Avenue, Maple to Arbutus 

at an estimated cost of $540,000 

- from Provincial Revenue Sharing $458,500 

- from unappropriated balance of Burrard-Broadway 81,500 
Arbutus funds (148/7902) $540 000 

C. THAT the City Engineer be instructed to report, in 
consultation with the Director of Planning and Supervisor 
of Properties, on the remaining lands; and that they be 
withheld from sale pending that report. 

D. THAT the Supervisor of Properties be authorized to negotiate 
for Nanaimo Street widening at 29th Avenue for report back 
to Council, and that $110,000 be appropriated from budgeted 
Streets Capital Funds (account 148/7971) for this purpose. 

E. THAT $56,000 be appropriated from 1978 funds f reed-up by 
Revenue Sharing - Highways to give the reduction recommended 
in 'A' on current projects; and that the $28,500 balance 

be held in Streets Capital for later allocation by Council. 

F. THAT this pattern for use of Streets Funds f reed-up by 
Provincial Revenue Sharing - Highways be approved in 
principle for future years: 

- allocation to give the reduction to residential 
properties on arterial streets 

- holding of the balance in Streets Capital for 
allocation by Council. 


6 . Transportation for the Handicapped 

The Committee had for consideration, an extract from the 
minutes of the meeting on September 11, 1978, of the Special 
Committee of Council on the Disabled (circulated) and a 

copy of a brief on transportation for the handicapped, prepared 
by Mr. Tim Louis and Ms. Taz Pirbahn (on file in the City Clerk's 
Office) . 

Mr. Louis and Ms. Pirbahn were present for discussion on 
this matter. 

The brief outlines the present service as provided by the 
Lions Club, details the present problems and offers suggested 
solutions for a more comprehensive transportation service for the 
handicapped. 
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The brief suggests that the ideal long term solution would 
be the takeover of handicapped transit by the Urban Transit 
Authority but it would be some time before this could take 
effect. Two short term solutions are suggested as follows: 

'The first short term solution would be to fragment 
the Lion's transportation service leaving them to 
operate buses for those outside of Vancouver, and 
City Hall to operate the service for those inside 
City limits. Under this plan both services could 
be jointly handed over to the GVRD when the UTA 
becomes effective and remified into one comprehensive 
group . 

The second short term solution, and the preferred one 
would be to have the City of Vancouver take full res- 
ponsibility for the entire service operating near a 
break-even point outside of Vancouver and subsidizing 
the service within City limits. Those municipalities 
served by Vancouver would be asked to contribute to- 
wards their deficit. The City of Vancouver would 
continue to operate the service until handing it over 
to the GVRD when the UTA is in effect. Service including 
availability of rides and cost to the user, would remain 
the same for those outside Vancouver until the GVRD 
takeover, at which time increased funding would improve 
service for outlying areas.' 

The Special Committee on the Disabled forwarded the following 
resolutions to the Standing Committee on Transportation for 

approval : 

A. THAT the Urban Transit Authority be requested to 
take over responsibility of funding the handi- 
capped transit service as soon as possible. 

B. THAT City Council make a commitment to increase 
funding to the present service to the extent 
where fifteen additional buses could be put into 
operation within a year. 

C. THAT the City Manager be requested to report to 
the Standing Committee on Transportation on the 
desirability and cost effectiveness of the City* 
assioming the responsibility of operating this 
service as opposed to retaining the present 
funding arrangement with the Lions Club. 

Some discussion took place on whether another social service 
agency apart from the Lions Club be approached to take over this 
service. Mr. Louis said that when a service such as this is 
operated by a social service agency, disabled persons tend to 
feel patronized. He reiterated his point that the service should 
be taken over and run by the City of Vancouver. 


The Committee agreed that the Urban Transit Authority 
should be requested to take over the responsibility of handicapped 
transit and in this regard, Mr. Curtis, City Engineer, referred 
to clauses contained in the new "Urban Transit Authority Act", 
which indicates that the Authority will put emphasis on transport- 
ation for the handicapped. 

Mr. Bowers, City Manager, suggested that rather than the 
City undertaking this service, B.C. Hydro be approached to 
operate a transportation system for the disabled on the same 
basis as the presently operating downtown Free-bus - with a 
City subsidy. 
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Following further discussion, the Committee 

RECOMMENDED 

A. THAT the Urban Transit Authority be requested to 
take over responsibility of funding the handi- 
capped transit service by April 1, 1979. 

B. THAT the City Manager be requested to report to 
the Standing Committee on Transportation on the 
desirability and cost ef fe ctiveness of the City or 
B.C. Hydro assuming the responsibility of operating 
this service as opposed to retaining the present 
funding arrangement with the Lions Club. 

C. THAT the following resolution from the Special 
Committee of Council on the Disabled be referred 
to the City Manager for study and report back to 
the Standing Committee of Council on Transportation 
as soon as possible or within one month. 


II 


THAT City Council make a commitment to increase 
funding to the present service to the extent 
where fifteen additional buses could be put 
into operation within a year." 


* * * « » 


The meeting adjourned at approximately 4:45 p.m. 


FOR COUNCIL ACTION SEE PAGE(S)....!.S:=i.l 
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STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


SEPTEMBER 14, 1978 


A meeting of the Standing Committee on Finance and Administration 
was held on Thursday, September 14, 1978, in the No. 3 Committee 
Room, Third Floor, City Hall, at approximately 3:30 p.m. 


PRESENT : Alderman Brown, Chairman 
Alderman Gerard 
Alderman Marzari 
Alderman Puil 

ABSENT : Alderman Gibson 

COMMITTEE 

CLERK : G. Barden 


RECOMMENDATION : 


1. Hodson Manor 

The Committee considered the attached Manager's Report dated 
July 6, 1978, wherein the Director of Social Planning reported on 
the lease of Hodson Manor to the Multi-Cultural Society. The 
report included background information, the current situation 
whereby the Society is requesting a grant to offset rental charges 
the Society is unable to pay, uses of space by other organizations, 
the need for community space in the area by the False Creek and 
Fairview Slopes residents. 

The Director of Social Planning does not support the continued 
use of Hodson Manor by the Multi-Cultural Society because of park- 
ing problems and the unsuitability of the building as a community 
centre. As of August 8th the Multi-Cultural Society has paid no 
rent on Hodson Manor since November, 1977. Total rent in arrears 
is $9,180. Society representatives state that they have no funds 
to pay the rent for the 4 month period December 1977 - March 1978 
because of a misinterpretation of Federal Secretary of State fund- 
ing policy. The Society believed that their budget had been approved 
as submitted and spent funds accordingly only to find later that 
they would not be reimbursed for rent expense incurred for that 
4 month period. The April '78 - March '79 budget has still not been 
approved by the Federal Government. 

The Social Planning Department feels that the building is not 
suitable for use by the Society, it should be more centrally located 
elsewhere. The needs of the community have changed immensely in 
the last three years, local residents require space for cultural 
activities and local use would not have the existing parking problems. 

The Supervisor of Properties stated that the question of main- 
tenance should be looked at if a new lease is drawn up. Presently 
the maintenance is split between the City and the Society and it 
should be clearly defined who is responsible for the maintenance. 
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Clause #1 continued; 


Mr. Oosterhuis attended the meeting and distributed copies of 
a letter dated September 14, 1978 from the Society and other attach 
ments as noted in his letter (on file in the City Clerk's office). 
He felt that the Society would be able to function if the City 
would grant a 50% reduction in future rental and a 50% reduction 
in the $4,080 back rental owed to the City. They are seeking finan 
cing from the Provincial Government and also hope to raise money 
from T.V. programs. The Day Care Society, which was renting part 
of the premises, has vacated and Mr. Oosterhuis stated that the 
Society would like to use the whole building. Noise generating 
activities are incompatible with their activities and cannot co- 
exist in the building. 

The Director of Finance advised that in his opinion, given 
the circumstances of the Society, it is unlikely that the City 
will be able to collect the rent that is in arrears or the reduced 
rent recommended by the Director of Social Planning. 

Following discussion, it was 

RECOMMENDED 


A. THAT the Director of Social Planning meet with 
Fairview Slopes and False Creek residents to 
determine local neighbourhood and other uses for 
Hodson Manor and to report back to the Finance 
and Administration Committee by November 30, 1978. 

B. THAT 50% of the rental arrears for the period 
December 1, 1977 to March 31, 1978 in the amount 
of $2,040 (50% of $4,080) be forgiven and rental 
for the balance of 1978 be reduced by 50% to 
$535 per month commencing April 1, 1978 in view 
of the anticipated reduced funding. 

C. THAT if federal funding is not approved by 
November 1st, 1978, the matter of rental be inclu- 
ded in the above report re future use of the 
facility . 


The meeting adjourned at approximately 4:00 p.m. 


******* 

FOR COUNCIL ACTION SEE PAGE(S) ...IQ..' r 
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BOARD OF ADMINISTRATION AND OTHER REPORTS 


A . General Report, December 18, 1970 

Works and Utility Matters 

Freeway Connection: 

Georgia Viaduct to Highway 401 

Appointment of Acoustical Sub-Consultant (Clause 6 ) 

The Board of Administration submitted a report of the City 
Engineer, Director of Planning and Director of Social Planning/ 
Community Development in support of recommendation that the firm 
of Barron and Strachan, Consulting Acoustical Engineers, be 
appointed to the design team in respect of the new Georgia Viaduct 
construction and freeway connection to Highway 401 . 

MOVED by Aid. Linnell, 

THAT this clause be approved; 

FURTHER THAT a progress report by the consultants, Phillips, 
Barratt, Hillier, Jones and Partners, be made to Council as early 
as possible. 


The Council (in Committee of the Whole), recessed at 
approximately 10:45 A.M., to reconvene 'In Camera' in the Mayor's 
Office, following which the Council recessed at 12:00 noon to 
reconvene in open session at 2:00 P.M. 

The Council (in Committee of the Whole) reconvened in the 
Council Chamber at approximately 2:00 P.M., with the following 
meriibers of the Council present: 


BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
Works and Utility Matters (cont'd ) 

(Clause 6 of this report re Freeway Connection: Georgia Viaduct 
to Highway 401, Appointment of Acoustical Sub-Consultant, was 
dealt with earlier in the proceedings) 


Demolition and Removal of 
Georgia Viaduct (Clause 7 ) 

In considering this clause a wire was received from the 
President of Johnston Terminals commenting with respect to the 
recommendation that this award be made to Cleveland Wrecking 
Company of Los Angeles, California. A representative for the 
Cleveland Wrecking Company was present and answered various 
questions from Council members. 

MOVED by Aid. Adams, 

THAT the three recommendations of the City Engineer, contained 
in this clause, be approved. 


- CARRIED 


PRESENT : 


His Worship the Deputy Mayor (Alderman Hardwick) 
Aldermen Adams, Broome, Calder, Linnell, 

Phillips, Rankin, Sweeney and Wilson 


ABSENT : 


His Worship- the Mayor (Leave of Absence) 
Alderman Bird (Leave of Absence) 


- CARRIED 


CO n t ' d . 


164 


CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 


A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, October 3, 1978, in the Council Chamber, 
cominencing at 2:00 p.m. 

PRESENT ; Mayor Volrich 

Aldermen Bellamy, Brown, Ford, Gerard, 
Gibson, Harcourt, Kennedy, 
Marzari, Puil and Rankin 

CLERK TO THE COUNCIL; R. Henry 


PRAYER 

The proceedings in the Council Chamber were opened with 
prayer offered by the Civic Chaplain, the Reverend Paul Boschman 
of Mennonite Mountain View Church. 


ACKNOWLEDGEMENT 

The Mayor acknowledged the presence in the Council Chamber 
of students from Kitsilano Secondary School, participating in 
the K.A.T. Alternate Program, under the direction of Mr. David 
Morgan . 


'IN CAIffiRA' MEETING 

The Clerk reported there were matters to be considered 
•in Camera' later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Gerard, 

THAT the Minutes of the Regular Council Meeting of 
September 26, 1978, be adopted after amendment as follows; 

"Insert the following at the foot of page 5; 

'MOVED by Aid. Rankin, 

THAT the City not be responsible for any portion 
of the operating deficit. 

- CARRIED UNANIMOUSLY'" 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Rankin, 

THAT this Council resolve itself into Committee of the 
Whole, Mayor Volrich in the Chair. 

- CARRIED UNANIMOUSLY 
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CITY MANAGER'S REPORTS 

Transport of Dangerous Goods 
Through the City 

Council agreed to vary the agenda to consider a City 
Manager's report dated October 3, 1978, on Transport of Dangerous 
Goods through the City. 

The City Manager's report appended a report from the Task 
Force on Emergency Planning outlining the circumstances 
surrounding the recent chlorine leakage on September 25, 1978, 
in the 1800 Block Main Street. Also appended was the following 
interim agreement reached betweaiTask Force and representatives 
of various industries and suppliers transporting dangerous 
goods through the City: 

" (1) All chlorine loads must be secured by the carrier to 
the satisfaction of the shipper. Full or part loads 
must not be transferred before it reaches its 
destination. 

(2) That companies dealing in the shipment of chlorine 
will encourage their customers to pick up and 
deliver prior to 3:00 p.m. each day, and will 
restrict shipment between 7:00 and 9:00 a.m. 

(3) That all cylinders and drums must be identified 

by way of markings indicating the hazardous material 
contained therein. 

(4) That an Emergency Response Form must be given to 
individual drivers transporting chlorine containers. 

(5) That all carriers must use designated truck routes 
as laid out in By-law 2849. 

(6) Consistent with Item No. 5, all carriers will use 
the most direct routes for delivery without any 
undue stops enroute. 

(7) Transport vehicles will be serviced prior to loading." 

Deputy Chief Constable Oliver reviewed the reports of the 
Task Force and answered questions from Council as did Chief 
Fire Warden Birnie. 

During discussion. Alderman Ford agreed to defer to a later 
date, a proposed motion that City officials meet with relevant 
industry representatives and agencies of other governments to 
co-ordinate disaster planning and to appoint an individual with 
authority to act in emergencies. 

The City Manager indicated that the Task Force would be 
looking into the matters raised by Alderman Ford for report 
back to Council. 

MOVED by Aid. Puil, 

THAT the report of the City Manager dated October 3, 1978, 
be received for information. 

- CARRIED UNANIMOUSLY 


166 


Regular Council, October 3, 1978 3 

DELEGATIONS 

1 . Operation Dismantle 

Mr. Roy McFarlane addressed Council and circulated a brief 
on behalf of Operation Dismantle. The brief requested that 
City Council endorse the organization's program which is to 
have the United Nations impose total and permanent 
nuclear disarmament upon all the nations on Earth, offer an 
effective peace-keeping force automatically to any nation that 
needs it and set up whatever principles and procedures to 
establish and maintain a world without war. Mr. McFarlane 
requested that Council hold a referendum to obtain the reaction 
of the Vancouver voters to its program. 

MOVED by Aid. Rankin, 

THAT Vancouver City Council endorse the program of Operation 
Dismantle. 

- CARRIED 

(Aldermen Gerard and Kennedy opposed) 

MOVED by Aid. Rankin, 

THAT Vancouver City Council hold a referendum on November 15, 
1978, on the program of Operation Dismantle. 

- LOST 

(Aldermen Bellamy, Brown, Ford, Gerard, Kennedy, Marzari, 
Puil and the Mayor opposed) 

MOVED by Aid. Puil, 

THAT Vancouver City Council urge the four major Federal 
Government party leaders to give consideration to a national 
referendum on the ballot proposed by Operation Dismantle. 

- CARRIED 

(Aldermen Brown, Ford, Kennedy and the Mayor opposed) 


2. Cultural Grant Appeals - Arts Club 
Theatre and Vancouver Playhouse 

In accordance with approved procedure, the following 
organizations made representation before Council to appeal 
Council's decision on their grant applications: 

(a) Arts Club Theatre 

Mr. Bill Millerd, Arts Club Theatre, appealed Council's 
decision not to approve grants to the Theatre and requested 
that Council approve a grant of $11,090.00 for partial rental 
of the Uueen Elizabeth Playhouse for the run of the successful 
production "Same Time Next Year" that will help defray costs 
for the new facility on Granville Island. 

MOVED by Aid. Gibson, 

THAT Council approve a grant of $11,090.00 to the Arts Club 
Theatre for partial rental of the Queen Elizabeth Playhouse for 
the run of the production "Same Time Next Year". 

- LOST NOT HAVING 
RECEIVED THE 
REQUIRED MAJORITY 

(Aldermen Bellamy, Brown, Ford, Gerard, Harcourt, Kennedy, 
Marzari, Puil, Rankin and the Mayor opposed) 


cont ' d. . . , 
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DELEGATIONS (cont'd) 

Cultural Grant Appeals 
(cont'd) 


MOVED by Aid. Kennedy, 

THAT Council approve a grant of $4,500.00 to the Arts Club 
Theatre for partial rental of the Queen Elizabeth Playhouse for 
the run of the production "Same Time Next Year". 

- LOST NOT HAVING 
RECEIVED THE 
REQUIRED MAJORITY 

(Aldermen Bellamy, Brown, Ford, Gibson, Harcourt, 
Marzari, Puil and Rankin and the Mayor opposed) 

MOVED by Aid. Brown, 

THAT Council approve a grant of $4,000.00 to the Arts Club 
Theatre for partial rental of the Queen Elizabeth Playhouse for 
the run of the production "Same Time Next Year". 

- CARRIED BY THE 
REQUIRED MAJORITY 

(Alderman Puil opposed) 

(b) The Vancouver Playhouse Theatre 

Mr. Michael Francis, Vancouver Playhouse Theatre, addressed 
Council and highlighted the Theatre's brief previously circulated 
to Council. The Vancouver Playhouse Theatre is appealing for a 
further grant of $3,930.00 to cover rental of the Queen Elizabeth 
Playhouse for its remaining performances in 1978. 

MOVED by Aid. Kennedy, 

THAT an additional grant of $3,930.00 to the Vancouver 
Playhouse Theatre towards rental of the Queen Elizabeth Playhouse 
for their remaining performances in 1978, be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 


UNFINISHED BUSINESS 

1. Form of Ballot - 
Electoral Reform 

Council on September 26, 1978, deferred consideration of the 
following memorandum from the City Clerk to this meeting: 

"Council, on September 12, 1978, passed the following 
motion : 

'THAT a plebiscite be put to the voters of the 
City of Vancouver in November, 1978, as follows: 

"Are you in favour of electing Aldermen 
to City Council: 

(a) By Areas 


(b) At Large 


cont 'd. 
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UNFINISHED BUSINESS (cont'd) 

Form of Ballot - 
Electoral Reform (cont'd) 

As some Council members, during debate of the foregoing, 
felt that the wording on the ballot siibmitted in 1978 
was not clear to the electorate, I am submitting a draft 
copy of the ballot that will be presented to the voters 
on November 15, 1978, and recommend that the ballot be 
approved as indicated." 

MOVED by Aid. Ford, 

THAT the draft ballot be amended by striking out the 
word "areas" where it appears and substituting therefor the 
word "ward" . 

- CARRIED 

(Aldermen Brown, Harcourt, Marzari and Rankin opposed) 

Alderman Rankin questioned whether the above motion required 
eight affirmative votes and the Mayor ruled in the negative. The 
Mayor's ruling was challenged by Alderman Rankin and the question 
was put to Council "shall the ruling of the Chair be sustained". 

The decision of the Chair was sustained with Aldermen 
Brown, Gibson, Harcourt, Marzari and Rankin opposed. 

MOVED by Aid. Puil, 

THAT the order of the questions on the ballot including 
the explanatory paragraph, as they appear on the draft ballot 
submitted this day, be reversed. 

- CARRIED 

(Aldermen Ford, Gibson, Harcourt, Marzari and Rankin opposed) 

MOVED by Aid. Marzari, 

THAT the City Clerk report back to the next meeting of 
Council on the cost of the following techniques of publicizing 
the plebiscite: 

(a) by a mail-out pamphlet 

(b) by newspaper ads. 

- CARRIED 

(Aldermen Bellamy, Gerard, Kennedy, Puil and 
the Mayor opposed) 


COMMUNICATIONS OR PETITIONS 

1. Strathcona Community Centre 
Improvement Project 

Council noted a letter dated September 27, 1978, from the 
Board of Parks and Recreation on the Strathcona Community Centre 
improvement project. The letter requested that Council approve 
the following resolutions of the Board passed at its meeting on 
September 25, 19 78: 

"THAT funding of $27,000 be allocated from the Board's 
General Facilities Renovation and Contingency account 
toward the Strathcona Community Centre project, 

and further, 

THAT City Council be requested to approve a re-allocation 
of Park Site Acquisition funds in the amount of $35,312, 
toward the Strathcona Community Centre project, with 
proceeds from the Provincial Community Recreation Facilities 
Gra:nt Program to be reimbursed to this account if approval 
of the grant is received, 

cont'd. . . . 
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COMMUNICATIONS OR PETITIONS (cont'd) 

Strathcona Coiranunity Centre 
Improvement Project (cont'd) 

and further, 

THAT City Council be requested to award a contract on 
behalf of the Board of Parks and Recreation to Allan 
& Viner Construction Limited, in the amount of $257,975, 
for the construction of the Strathcona Community Centre 
Improvement Project." 

MOVED by Aid. Harcourt, 

THAT the foregoing resolutions of the Board of Parks and 
Recreation be approved. 

- CARRIED UNANIMOUSLY 


2. Housing Developments Proposed 
for 2nd Avenue and Wallace 

In a letter dated September 12, 1978, the Jericho Area 
Citizens' Association requested to appear before Council 
regarding the Dunbar Housing Co-Operative and the Greater 
Vancouver Housing Corporation developments proposed for 2nd 
Avenue and Wallace Street. 

MOVED by Aid. Kennedy, 

THAT the delegation request be approved. 

- CARRIED UNANIMOUSLY 


3. Soft Rock Cafe 

Council on September 26, 1978, resolved 

"THAT the restaurant license for the Soft Rock Cafe, 
1921 West 4th Avenue, be suspended for three months." 

Council noted a request from the owner/operator of the 
Cafe, Miss Patti Fiedler, to address Council this day to appeal 
the cancellation of her license. 

Miss Fiedler addressed Council and read from her letter 
previously circulated in which die indicated that she has bought 
out her partner and is solely responsible for the policy and 
operation of the Soft Rock Cafe. If given the opportunity to 
reopen the restaurant under a new name, she will close the 
restaurant at 12:30 p.m. every night; musical entertainment 
would stop Sunday through Thursday at 11:00 p.m. and any 
amplified music would stop at 11:00 p.m. on Friday and Saturday. 
She requested that Council reconsider its decision and approve 
a conditional license for the premises at 1921 West 4th Avenue. 

Mr. K. Armstrong, City License Inspector, indicated that if 
Council were to grant Miss Fiedler's appeal and establish firm 
guidelines for the operation of this establishment, then the 
City License Inspector could suspend the license immediately 
without recourse to Council should there be a violation of the 
guidelines . 

MOVED by Aid. Rankin, 

THAT this matter be referred to the Community Services 
Committee for further consideration at its meeting on 
October 12, 1978; 

FURTHER THAT the City License Inspector submit to the 
Committee proposed guidelines for the operation of this Cafe. 

- CARRIED 

(Aldermen Brown and Puil opposed) 
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The Council recessed at 3:50 p.m., and, 
following an 'In Camera' meeting . in the 
Mayor's office, reconvened in the Council 
Chamber at 4:50 p.m., with the same 
Members present with the exception of 
Alderman Puil. 


CONDOLENCE 

The Mayor announced that Mr. Walter Gage, former Dean of 
U.B.C., an able and dedicated servant of the University, a 
highly regarded member of the academic community and an able 
administrator passed away this afternoon. He requested that 
Council's condolences be conveyed to members of his family, and 
the Council concurred. 


CITY MANAGER'S AND OTHER REPORTS 

A. MANAGER'S GENERAL REPORT 
SEPTEMBER 29, 1978 


Works and Utility Matters 
(September 29, 1978) 

The Council considered this report which contains two 
clauses, identified as follows: 

Cl. 1: Metric Conversion Progress Report 
Cl. 2: Sewer Separation in Stanley Park 

Metric Conversion Progress Report 
(Clause 1) 


MOVED by Aid. Bellamy 

THAT the recommendation of the City Manager, as contained 
in this report, be approved. 

- CARRIED UNANIMOUSLY 


Sewer Separation in Stanley Park 
(Clause 2) 


MOVED by Aid. Gibson 

THAT the recommendation of the 
in this report, be approved. 


City Manager, as contained 

- CARRIED UNANIMOUSLY 


Building & Planning Matters 
(September 29, 1978) 


The Council considered this report which contains two 
clauses identified as follows: 

Cl. 1: Kitsilano N.I. P. - Tennyson School Playground 
Cl. 2: Kensington N.I. P. - Hiring of Consultant for 
Playing Field Design 


Clauses 1 and 2. 

MOVED by Aid. Ford 

THAT the recommendations of the City Manager, as contained 
in clauses 1 and 2 of this report, be approved. 


- CARRIED UNANIMOUSLY 


±71 

Regular Council, October 3, 197 8. 8 


CITY MANAGER'S AND OTHER REPORTS (Cont'd) 


Finance Matters 
(September 29, 1 978) 

The Council considered this report which contains four 
clauses identified as follows: 


CI. 1: Grant Request - B.C. Cancer Foundation 
CI. 2: Proposed Addition to Operations Building 

Manitoba Works Yard 
CI. 3: Two New Positions - Cordova House 
CI. 4: Maintenance of Centennial Museum Complex 


Grant Request - B.C. Cancer Foundation 
(Clause 1) 


During consideration of this clause, the Director of Legal 
Services reported that he had subsequently met with the B.C. 
Cancer Foundation and arrangements have been made to permit them 
relief of 40% of their taxes. The B.C. Cancer Foundation has 
agreed with this arrangement. 

MOVED by Aid. Rankin 

THAT the City Manager's report and the oral report of the 
Director of Legal Services be received. 

- CARRIED UNANIMOUSLY 

Clauses 2 and 4 

MOVED by Aid. Gerard 

THAT the recommendations of the City Manager, as contained 
in clauses 2 and 4 of this report, be approved. 

- CARRIED UNANIMOUSLY 


Two New Positions - Cordova House 
(Clause 3) 


MOVED by Aid. Gerard 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 

Alderman Harcourt requested that the Community Services 
Committee review the admitting policies of Cordova 
House. The Mayor so directed. 


Property Matters 
(September 29, 1978) 

The Council considered this report which contains seven 
clauses identified as follows: 


Cl. 1: Demolition - 4532 N.W. Marine Drive 

CI. 2: Heather Civic Marina - Water Lot Lease from 

the Provincial Government 
Cl. 3: Montessori Day Care Centre Request for Land 

S/E Corner Arbutus and West 7th Avenue 
Cl. 4: East False Creek Garden/Park and Proposed 

Chinese Cultural Centre Development 
Cl. 5: Cancellation of Sale - N/S William Street 

between Cassiar and Skeena Streets 
Cl. 6: Lease of 4497 Belmont Avenue 

Cl. 7: Sale and Lease of City-Owned Property - E/S Kirkland 
between 46th and 47th Avenues and S/S Hadden between 
Sasamat and Trimble Streets 


Cont'd 
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CITY MANAGER'S AND OTHER REPORTS (Cont?d) 

Property Matters (Cont'd) 

Clauses 1-7 inclusive 

MOVED by Aid. Gibson 

THAT clause 1 of this report be received for information 
and the reconunendations of the City Manager, as contained in 
clauses 2, 3, 4, 5, 6 and 7, be approved. 

- CARRIED UNANIMOUSLY 


B. Manager's Report 

(September 20, 1978 ) 

Phase 2, Area 6, False Creek 

Ground Leases and Start of Construction 

The City Clerk advised Council that this report had 
been withdrawn. 


C . Manager ' s Report 
(October 3, 1978) 

Transport of Dangerous Goods 
Through the City 

For Council action on this report see page 2, 


I. Part Report of Standing Committees 
on Planning & Development and 
Transportation . 
(October 3, 1978) 


Block 35 - Development of City-owned Property 
at the Northeast Corner of Dunsmuir and 
Richards Streets. 
(Clause 1) 


MOVED by Aid. Harcourt 

THAT recommendations A, B and C of the Committee, as contained 
in this report, be approved. 

- CARRIED UNANIMOUSLY 

RISE FROM COMMITTEE OF THE WHOLE 

MOVED by Aid. Harcourt 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt 
SECONDED by Aid. Rankin 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 
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MOTIONS 

1. Appointment of Advisory Committee 
re Prostitution and Pornography 

MOVED by Aid. Kennedy 
SECONDED by Aid. Gerard 

THAT WHEREAS public opinion is split on the propriety of 
council's interventions in the fields of prostitution and 
pornography; such interventions being interpreted as inter- 
ference in the area of human rights; 

AND WHEREAS regulatory measures are often deemed to be the 
imposition of the moral standards of Members of Council, despite 
which Council has nevertheless moved to wipe out 'Encounter 
Sessions' and to control businesses of this nature; 

AND WHEREAS there is increasing evidence that certain 
streets are becoming more unsafe for women than at any time in 
the City's history; 

THEREFORE BE IT RESOLVED THAT an Advisory Committee with 
Council representation be appointed to hear delegations, to 
collect evidence and to devise policies which might help law 
enforcement agencies to be more effective. 

- LOST 

(Aid. Bellamy, Brown, Ford, Gibson, Harcourt, Marzari, 
and Rankin opposed) 


2 . B.C. Hydro Cutbacks 

MOVED by Aid. Rankin 
SECONDED by Aid. Marzari 

THAT WHEREAS a letter dated August 31, 1978, was received 
from B.C. Hydro and Power Authority outlining further cutbacks 
commencing November 10, 1978, on seven routes; 

AND WHEREAS further cutbacks will impair transit services 
in the City and Region and will cause more people to use 
automobiles, thereby increasing traffic congestion, pollution 
and City costs for street widening and maintenance; 

THEREFORE BE IT RESOLVED THAT 

1. Vancouver City Council strenuously oppose 
these cutbacks, and 

2. City Council send a delegation to the Provincial 
Cabinet, Vancouver M.L.A.s and B.C. Hydro Board 
of Directors requesting a freeze on all transit 
service cutbacks until the Urban Transit Authority 
takes over April 1, 1979, and 

3. The City develop as soon as possible a citizens' 
participation program for transit similar to 
the new G.V.R.D. participation program. 

It was agreed by Council to deal with the above resolutions 
seriatim, as follows: 

MOVED by Aid . Rankin 
SECONDED by Aid. Marzari 

THAT Vancouver City Council strenuously oppose the proposed 
cutbacks by B.C. Hydro. 

- CARRIED 

(Aid. Kennedy and the Mayor opposed) 


^ 438 

Regular Council, December 22, 1970 4 

BOARD OF ADMINISTRATION AND OTaER REPORTS (cont'd ) 

Demolition and Removal 

ol' Georgia Viaduct (cont'd) 

MOVED by Aid. Wilson, in Amendment, 

THAT, in respect of recommendation (a), the firm name Cleveland 
Wrecking Company be struck and in lieu thereof the firm name of 
Johnston Terminals Limited of Vancouver, B.C. be substituted. 

- LOST 

(The motion of Alderman Adams was put and carried) 

Balance of Works and Utility Matters 

MOVED by Aid. Broome, 

THAT Clauses 1 to 5 inclusive and 8 and 9 of the report of 
the Board of Administration (Works and Utility matters), dated 
December 18, 1970, be adopted. 

- CARRIED 

Social Service and Health Matters 


Increased Rates at Stratford Hotel (Clause 1 ) 

MOVED by Aid. Rankin, 

THAT this clause be approved subject to a report back from 
the Board of Administration with details justifying the increase. 

- CARRIED 

Training and Work Program: 

Social Service Recipients (Clause 2) 

MOVED by Aid. Linnell, 

THAT Clause 2 of the report of the Board of Administration 
(Social Service and Health matters), dated December 18, 1970, be 
received for information. 

- CARRIED 

Building and Planning Matters 

Rezoning: N/E corner of S.E. Marine 
Drive and Inverness (Clause 6) 

It was agreed to defer consideration of this clause pending 
the hearing of a delegation as requested. 

Balance of Building and Planning Matters 

MOVED by Aid. Broome, 

TELAT Clauses 1 to 5 inclusive of the report of the Board of 
Administration (Building and Planning matters), dated December 18, 
1970, be adopted. 

- CARRIED 

Finance Matters 


MOVED by Aid. Broome, 

THAT, in respect of the report of the Board of Administration 
(Finance matters), dated December 18, 1970, Clause 1 be received 
for information and clauses 2 to 5 inclusive be adopted. 


- CARRIED 
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MOTIONS (Cont'd) 

B.C. Hydro Cutbacks (Cont'd) 

MOVED by Aid. Rankin 
SECONDED by Aid. Marzari 

THAT Council send a delegation to the Provincial Cabinet, 
Vancouver M.L.A.s and B.C. Hydro Board of Directors, requesting 
a freeze on all transit service cutbacks until the Urban Transit 
Authority takes over April 1, 197 9. 

- LOST 

(Aid. Brown, Ford, Gibson, Gerard, Kennedy and 
the Mayor opposed) 


MOVED by Aid. Rankin 
SECONDED by Aid. Marzari 

THAT the City develop, as soon as possible, a citizens' 
participation program for transit similar to the new G.V.R.D. 
participation program. 

- LOST (tie vote) 
(Aid. Bellamy, Ford, Gerard, Kennedy and the Mayor opposed) 


ENQUIRIES AND OTHER MATTERS 
Leave of Absence - Alderman Rankin 

MOVED by Aid. Gibson 
SECONDED by Aid. Marzari 

THAT Alderman Rankin be granted leave of absence from 
November 16th to December 20th, 1978, inclusive. 

- CARRIED UNANIMOUSLY 

***** 


The Council adjourned at 5:20 p.m. 


* * * * * 


The foregoing are Minutes of the Regular Council Meeting 
of October 3, 1978, adopted on Octoberir 17, 1978. 

/ / 

! 
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(WORKS: Al - 1) 


WORKS & UTILITY MATTERS 


RECOMMENDATIONS 

1. Metric Conversion Progress Report 

The City Engineer, in his capacity as City Metric Co-ordinator , 
reports as follows: 

"The City Metric Conversion Committee recently held its ninth meeting. Following 
is a description of accomplishments and proposals as of that meeting. 

A. All sewer design work is now being performed in metric units. Because of inter- 
actions with the G.V.R.D., Burnaby, and others, metric design elevations for sewers 
and other works will be on the Geodetic Datum, the nationwide standard. Computer 
print conversion booklets have been prepared to equate City datum elevations to 
corresponding Geodetic elevations. Metric land surveying equipment has been 
purchased for sewers and streets crews. We are seeking an Order-in-Council from 
the Province to enable assessment 'per front metre' for local improvement purposes. 
A Council report to this effect should be forthcoming shortly. Metric street and 
sidewalk design standards are under development. Traffic lane widths in metric 
have been established already. It is hoped that commencing October, 1978, all 
street/sidewalk design will be metric. 

All surveying information within the Board of Parks and Recreation is now metric. 

The City Building Inspector accompanied the Acting Metric Co-ordinator to a meet- 
ing of Greater Vancouver Metric Co-ordinators and proposed January 1, 1980, as a 
guideline date by which time all development permit applications should be sub- 
mitted in metric units. After all affected City departments and boards agreed 
to this timing, a follow-up meeting was held September 8, 1978. At that meeting 
the guideline date was adopted by the Greater Vancouver Metric Co-ordinators, 
thereby providing developers a clear, uniform time frame in which to convert their 
design operations to metric. Metric development plans have already been received 
and have been processed without delay. At the recent City Coimnittee meeting, it 
was unanimously recommended that the City set an example to developers in that 
all City building projects henceforth should be designed and constructed in metric. 
The Federal and Provincial Governments already operate under such policy. A 
report will be foirwarded to Council on this matter in the near future. 

Meetings have been held recently with representatives of B.C. Hydro, B.C. Tel, 
and the Provincial Government (B.C. Assessment Authority and Surveys and Mapping 
Branch) to initiate their joint participation in converting our maps to metric 
units. With cost sharing assistance from outside agencies, the City stands to 
improve mapping operations considerably, and at reduced costs, if a modern 
approach to mapping is taken. We will report to City Council on this very 
important project in the near future. 

The second annual metric awareness survey was taken in April, and the results were 
not encouraging (see attached). Although a large majority of employees favour 
metric conversion, the percentage is well down from last year. However, most 
employees feel that the pace is 'about right', with some feeling that it is not 
fast enough. The questions on metric understanding reveal that there is wide- 
spread misunderstanding of basic metric units, especially among female employees. 
Virtually every employee in City Hall deals with items of measurement in the 
course of day-to-day activities. Therefore, it is crucial that they be trained 
to communicate in metric terms as these units supplant Imperial units for measurement. 

The City Metric Committee has recommended a two-pronged strategy to accomplish 
general metric comprehension: 

(a) Replacement of the bi-monthly 'Metric Bulletin' posted on bulletin boards 
in civic buildings by articles appearing monthly in the 'Town Crier'. 

(b) A stepped-up training programme, including classroom type sessions for anyone 
needing metric familiarization and specialized sessions for particular groups 
(such as construction personnel, inspectors, etc.). 

B. The Province's training officer has reserved time during October and November for 
Vancouver, should the City choose to take advantage of his (free) services. I 
feel that it would be to the City's benefit if all City Hall staff with significant 
need have the opportunity to attend a half-day familiarization session. Such 
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•,■ . 

sessions would help eliminate confusion and build a constructive attitude toward- " 
metrics, while saving the City money by avoiding mistakes which could cause 
liability and time loss. I have tentatively reserved the service of the Province's 
training officer as follows: 

(i) October 30 - November 3: Group sessions on metric familiarization, to be held • . 
at City Hall, available to any civic employee requiring such training or re- 
inforcement. The length of each session would be approximately thijee hours 
(two sessions per day) . 

(ii) October 10 - 12: Intense, specialized sessions (40 persons each) on metric 
units in construction and mechanics, to be held at Manitoba Yard from 8:30 - 
11:30, for outside branch superintendents and foremen of the Engineering 
Department and Board of Parks and Recreation, as well as inspectors from the . 
Department of Permits and Licenses (funds to cover hourly employees and foremen 
estimated at $2500 are available in the Metric Conversion Budget - 1978) . 

It is reCOnmended that city council approve these trainirig sessions subject to the 
discretion of the Department Heads involved as to which employees should attend. 

C. Firemen are receiving metric training as part of their overall training program; 
however, the Police Department has not, as yet, formalized metrics as part of 
basic training for policemen. '■ 

At the recent City Metric Committee meeting, it was agreed that the time appears 
appropriate for metric conversion of Council reports. Already many metric terms 
have appeared in Council reports, but no policy has been formalized. Burnaby has 
been submitting all Council reports in metric (with Imperial equivalents following 
in brackets when appropriate) since January, 1978, and reports success in fostering 
metric understanding amongst Council members and the general public. , -I will be 
recommending that Vancouver adopt a similar policy as follows: 

.f .» 

(i) For measures in which the governing by-law, standard, tender i or practice has 
been converted to metric, all references in Council reports should be in ,. .;. 
metric only. 

(ii) For measures in which the governing by-law, standard, tender, or practice ]tias 
not yet been converted to metric, all references in Council' reports should be 
in metric, with the Imperial equivalent following in brackets. 

The Committee also suggested that such policy should extend to City publications'^ . , 
including the Quarterly Review, Urban Reader, Town Crier, studies, brochures, 
advertisements, etc. _ . 

The Engineering Department is in the process of converting City vehicle weights to 
metric equivalents. Vehicles are receiving new Gross Vehicle Weight stickers, and 
the scale heads at Cambie Yard and Burns Bog landfill site are being replaced with 
registers capable of recording in metric. Maximum load signs for City bridges are 
being converted now that the metric Street and Traffic By-law has been approved bjy, 
City Council. / . - 

A summary of by-law and standard progress was provided with the Committee meeting's 
minutes. An updated copy is attached for your information. 

So many conversions hinge upon the conversion plan for City maps, that it is diffic 
to project a reliable overall conversion timetable until map conversion is decided. 
The major impetus of conversion over the next few months will be in converting 
standards and by-laws, design and construction operations, computer programs, and 
hopefully in educating staff who require metric familiarization. ,0f course, the 
greatest effort will continue to be put in preparing for mapping conversion." , 


The City Manager RECOMMENDS that Council approve the training sej^sions 
as described in Section B of the report, with Department Heads selecti 
employees to attend. 

2. Sewer Separation in Stanley Park . 

The City Engineer, Director of Finance, and Superintendent of Parks and Recreati<)n ' 
report as follows: 

. cont.'<J.'.>iv 
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BACKGROUND 

"At the present time virtually all the sanitary sewage from the Aquarium/Zoo 
area in Stanley Park, H.M.C.S, Discovery and the Yacht Clubs is discharged into 
Burrard Inlet. The Department of Environment has said that this is unacceptable 
and that provision must be made to direct this sewage back into the City system 
for transport to the lona Island treatment plant. The Department of Environment 
also stated that a target date of December, 1978, would be appropriate for com- 
pletion of the necessary work. 

In response to the Department of Environment's concern the Engineering Department, 
as an interim step, arranged for H.M.C.S, Discovery and the Yacht Clubs to connect 
into the G,V.S, & D.D. trunk which discharges at Brockton Point(thus eliminating 
the discharging of raw sewage into Coal Harbour) with provision to connect into a 
new sanitary sewer that will be constructed from the Zoo area into the City sewer 
system via the pump station at Chilco and Georgia. 

This new sanitary sewer has now been designed (including the necessary forcemain 
to serve Brockton Oval, etc.) and is estimated to cost $300 000. The existing and 
proposed system are illustrated in Appendix A. 

SOURCE OF FUNDS 

Discussions about the source of funds have taken place between the City Engineer, 
the Director of Finance and the Superintendent, Park Board, and are siumnarized 
below. 

Funds for this project are not included in the 1978 Sewers Capital budget nor was 
such a project anticipated in the Five-Year Plan. Consequently, no funds are 
available in Sewers Capital. Even with the large amounts of money being spent 
each year on sewer system replacement and upgrading to meet current pollution 
control guidelines, there is still a backlog of projects that should be done but 
are being postponed because of higher priority commitments. 

Accordingly, three potential sources of City funds have been identified, 'niese 
are : 

(a) Additional 1976-1980 Sewers Capital borrowing authority could be created by 
Council ($300 000) to do this work. This could possibly help attract Sewerage 
Facilities Assistance Act grants in the future. 

(b) The Park Board could be instructed to reallocate funds within their approved 
1.5M Supplementary Capital Budget. This action would necessitate dropping a 
number of other critically needed works currently being implemented or designed. 
The Superintendent of Parks and Recreation does not concur that this is a valid 
alternative , 

(c) Council could allocate funds from the 1979 Supplementary Capital Budget by 
advance approval in early 1979 and do the work in early 1979, 

Other sources of funds could be pursued by the Park Board, perhaps because of the 
"special nature" of Stanley Park. The Park Board could seek cost sharing between 
the Park Board, Federal Government (H.M.C.S. Discovery) and the Yacht Clubs based 
on each facilities contribution (volume) of sewage into the system. However, it 
should be noted that H.M.C.S. Discovery and the Yacht Clubs have already spent 
money installing pumps and forcemains connecting (temporarily) to the G.V.S. & D.D. 
trunk leading to the Brockton Point Outfall and will be spending additional funds 
to extend their connections into the new sanitary sewer when it is available. 

CONSIDERATION 

The City Engineer, Director of Finance and Superintendent of Parks and Recreation 
submit the following for consideration: 

A. Council approve an increase in Sewers Capital Borrowing Authority (under the 
authority of Sec. 242 of the Charter) in the amount of $300 000 to provide 
the funds for this work; 

OR 
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Clause No. 2 cont'd ; 

B. The funds be provided from the 1979 Supplementary Capital Budget by advance 
approval in early 1979 and the work be carried out in early 1979. 

AND 

C. The Park Board be requested to pursue other sources of funding for this project 
as discussed in this report and if other sources of funds are found, Council's 
allocation of funds be reduced accordingly. The Superintendent of Parks and 
Recreation is of the opinion that deriving any further funds from the Yacht 
Clubs and the Federal Government is unlikely due to the funds they have already 
committed to sewer improvements and therefore the Superintendent does not 
concur with this recommendation." 


The City Manager RECOMMENDS alternative (A) as the appropriate 
method of funding for this work. 


FOR COUNCIL ACTION SEE PAGE(S).. J.lO...... 
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BUILDING AND PLANNING MATTERS 

RECOMMENDATION 

1. Kitsilano N.I. P. - Tennyson School Playground 

The Director of Planning reports as follows: 

"On May 10, 1977 City Council approved the expenditure of up to $35,000 
from the Kitsilano N.I. P. budget to be used to construct a creative 
playground and to make general improvements to the school grounds at 
Tennyson School . 

The work on this project has now been completed. However, the total 
cost of construction is $45,174.06 (School Board Invoice #34214). In 
a letter, dated 1978-08-09, Mr. D. Moir, Head of Planning and Admini- 
stration for the School Board, explained that this overrun came about 
largely due to unforeseen circumstances which arose during the construc- 
tion stage. The major extra cost came from the need to bring in soil 
for the mounds, rather than using soil from the site, as this soil was 
felt to be unsuitable for planting. Also the type of cable used on 
the playground structure cost much more than was expected. Specifically 
the overrun can be attributed to the following items: 

Soil for mounds $2,600.00 

Aircraft cable 1 ,200.00 

Asphalt 500.00 

Labour _ 5,874.06 

Total $10,174.06 

There is no money for this project remainin^^ in the Kitsilano N.I. P. 
Accounts. However, on January 10, 1978 City Council established a 
special account (#811-703) where money received from the sale of housing 
sites originally purchased with N.I. P. funds was set aside to be used 
for social and recreational projects in Kitsilano. There is presently 
a balance of $60,000 in that account. 

On September 6, 1978 the Kitsilano Citizens Planning Committee discussed 
this cost overrun from the Tennyson School Playground project and decided 
that this represented a legitimate extra expense which should be paid 
for out of the special account noted above. 

The Director of Planning therefore recxxnmends tnat City Council approve 
the appropriation of up to $10,174.06 from Account #811-703 to be used to 
pay the balance of the cost of construction of the Tennyson School 
Playground N.I. P. project." 


The City Manager RECOMMENDS that the recommendation of the Director 
of Planning be approved. 

2 . Kensington N.I. P.; Hiring of Consultant for Playing Field Design 


The Director of Planning reports as follows: 
" BACKGROUND 

The Kensington N.I. P. Concept Plan was approved by City Council on 
April 4, 1978. Included in the Concept Plan was a tentative 
allocation of $250,000 for improvements to Kensington Park. It 
was intended that these funds would go toward improving the playing 
fields, possible lighting of some of the fields and pathways, a 
creative playground, improved pathways and improvements to the 
existing community hall. Plans for improvements to Kensington Park 
will be developed this fall and will be submitted along with a 
recommended N.I. P. allocation for Council approval at a later date. 
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Clause No. 2 cont'd ; 

City Council, on July 11, 1978 approved an allocation of approximately 
$400,000 from Kensington N.I. P. for the purpose of making up the 
funding shortfall for the construction of the Kensington Community 
Centre on Kensington Park. 

PURPOSE OF REPORT 

The purpose of this report is to recommend that the Park Board be 
allocated up to $3,500 to hire a consultant. Amalgamated Recreation 
Engineers and Network Associates Limited (A. R.E.N. A. ) , to produce 
a preliminary design and estimate for the development of the 
northerly playing field on Kensington Park. 

DESCRIPTION OF PROJECT 

The northerly playing field on Kensington Park is heavily used for 
soccer and baseball. It also suffers from particularly poor 
drainage. Although the overall park design is not scheduled to 
begin until later this fall, it was decided to deal with the 
playing field as a separate project. The Kensington Citizens' 
N.I. P. Planning Committee has taken a strong interest in the 
alternative methods of playing field construction. Representatives 
of the Planning Committee have met with Park Board staff concerning 
this. It was agreed that A. R.E.N. A. should be retained as an 
outside consultant to produce a preliminary design based on a 
sand/membrane system. A. R.E.N. A. has had a wide range of experience 
in playing field construction. 

The preliminary design phase would include overall site investi- 
gation with playing field construction recommendations including 
the determination of the class and type of field with approximate 
budgetary estimates for its construction. Written recommendations 
would be supported with a preliminary layout drawing. The cost of 
the consultant's work for this phase is $3,500. Subsequent phases 
of input necessary from the consultant, if the preliminary design 
is proceeded with, would include: final design, consulting 
services during construction and preparation of an operating and 
maintenance manual. 

The Province of British Columbia and Central Mortgage and Housing 
Corporation have been advised of and concur with the use of 
N.I. P. funds in this manner. 


RECOMMENDATION 

The Director of Planning recommends: 

"THAT up to $3,500 be appropriated from the Kensington Social/ 
Recreational Budget account 891/8704 and be allocated to the 
Vancouver Park Board to commission A. R.E.N. A. to produce a 
preliminary design for the northerly playing field at Kensington 
Park. The costs will be shared as follows: 

City (25%) $ 875 

Province (25%) 875 

Federal (50%) 1.750 

$3.500" 

The City Manager RECOMMENDS that the recomrtiendation of the Director 
of Planning be approved. 


FOR COUNCIL ACTION SEE PAGE(S) ...Li 
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FINANCE MATTERS 


INFORMATION ; 

1. Grant Request 

B.C. Cancer Foundation 

The Director of Legal Services reports as follows: 

"Council on September 12, 1978, asked that I report on 
the question of the B.C. Cancer Foundation's eligibility 
for a tax exemption. 

While it is difficult to say anything that has not 
already been said, the law is clear that all real 
property in the City is subject to taxation unless it 
comes squarely within the exceptions set out in Section 
396 of the Charter. If this property, that is the 
property at 601 West 10th Avenue, is to be exempt, it 
would have to fall within Section 396(c) (i) , which 
reads as follows: 

•Real property of which an incorporated charitable 
institution is the registered owner or owner under 
agreement, while directly or through trustees 
therefor, and which is in actual occupation by 
such institution and is wholly in use for chari- 
table purposes. ' 

The property in question cannot qualify at least at 
present because the Foundation is not in actual occu- 
pation nor is the property wholly in use for charitable 
purposes . 

Contrary to Mr. Thornton's assertion, we are not taking 
and do not take a 'highly technical interpretation of 
the Charter. ' In fact, the last time this property was 
checked, the only 'use and occupation' made by the 
Foundation was a small area for storage. 


In short, there is no question in my mind that these 
premises do not qualify for tax exemption at the 
present time, but if the circumstances should change 
and the Foundation actually occupies these premises for 
their purposes, there would be no difficulty in making 
the property exempt." 

The City Manager submits the foregoing report for Council's 
INFORMATION. 

RECOMMENDATION : 

2. Proposed Addition to Operations Building 
Manitoba Works Yard 

The Director of Civic Buildings reports as follows: 

"Funds are provided in the Capital Budget for construction of 

a one-storey office addition to the Operations Building in the Manitoba 

Street Works Yard that is required by the year end to accommodate 
telemetric equipment for Waterworks. 

A preliminary design for the work has been developed by this 
Department, however because of heavy workload, we cannot commit 
sufficient time to provide working drawings and specifications 
sufficient for competitive tender. 

n 
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Clause #2 continued: 


Rather than employing an Architect to provide the required 
drawings, we believe the work can best be expedited by employing the 
original contractors who built the Manitoba Works Yard to act as 
Construction Managers, working on a cost-plus basis, to conclude this 
project. Consequently, we requested the contracting firm of Smith 
Brothers & Wilson to quote a ceiling price on the basis of our 
preliminary design and specifications for preparing the additional 
drawings they would require and building the addition. This expedient 
eliminates the time and cost of having complete documents drawn and 
calling tenders. The estimated time required for construction is 
2-| months. 

The builders. Smith Bros. & Wilson Ltd., have offered to complete 
the project for an upset price of $49,^00.00, a price that appears to 
be reasonable and is within the budget. No competitive proposals have 
been invited, however since the majority of the work will be carried 
out by sub-trades, competitive tenders will be requested for this 
sub-trade work. 

It is recommended that Council 

(a) Accept the offer of Smith Bros. & Wilson Ltd., and 

(b) Authorize the Director of Legal Services to enter into 
a contract with Smith Bros. & Wilson Ltd. to provide 
the necessary drawings and carry out the work for cost 
plus lOfo with a guaranteed ceiling price of $49,^00.00." 

The City Manager RECOMMENDS the foregoing reconunendation of the 
Director of Civic Buildings be approved. 

3^ Two New Positions - Cordova House 

the Director of Civic Buildings reports as follows: 

"Cordova House is meeting the need for specialized housing in the City of 
Vancouver. The residents have physical and mental health problems, 
acute drug dependencies, unacceptable social behavior patterns, therefore, 
cannot be housed in normal care facilities. The goals are to stabilize 
the resident's lifestyle at Cordova House, and then assist him towards 
independent living with the use of resources in the coimunity. 

The existing staff does not have the time or expertise to carry out the 
Cordova Program and this problem was discussed with the Executive 
Director of the Long Term Care Program on April 20, 1978. Verbal approval 
for two additional staff was given at that time. 

On September 11, 1978, the Ministry of Health gave written approval of 
the revised 1978 operating budget which included 100 percent funding 
for the two following positions. Therefore, there is no cost to the 
City. 

1 Activities Coordinator (Pay Grade 16) 

1 Social Worker (Pay Grade 23) 

I recommend approval of these positions and authorization for the 
Director of Personnel to proceed with the classifications." 

The City Manager RECOMMENDS that the foregoing 'recommendation of the 
Director of Civic Buildings be approved. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

B. Personnel Matters, 

Regular, December 11, 1970 

Salary and Classification Review: 
Two Positions, Engineering Department 

MOVED by Aid. Rankin, 

THAT the report of the Board of Administration (Personnel 
matters, Regular), dated December 11, 1970, be adopted. 

- CARRIED 

MOVED by Aid. Broome, in Amendment, 

THAT the following words be added to the motion of Alderman 
Rankin, 

'except that the effective date of the reclassification 
of E.S. Trasolini be January 1, 1970'. 

- LOST 

(The motion of Alderman Rankin was put and carried) 


C. Personnel Matters 
Supplementary, December 18, 1970 

Auto Allowance: 

Engineering Technicians - Materials Branch 

MOVED by Aid. Adams, 

THAT the report of the Board of Administration (Personnel 
matters. Supplementary), dated December 18, 1970, be adopted. 

- CARRIED 

D . Property Matters, December 18, 1970 

MOVED by Aid. Sweeney, 

THAT the report of the Board of Administration (Property 
matters), dated December 18, 1970, be adopted. 

- CARRIED 

E. Recommendations re Existing 
Transit Operations: Downtown 

The Board of Administration, under date of December 16, 1970, 
submitted a report of the City Engineer with respect to existing 
transit operations in the downtown area, concluding with 
recommendations as follows: 

"(1) That Council authorize the retention of the existing 
five-lane arrangement on Granville Street until they 
deal with the further report on this matter as early as 
possible in 1971. 

(2) That the Christmas regulations on Hastings Street 
between Granville and Carrall Streets be removed on 
January 4th, 1971 and the implementation of the five- 
lane arrangement on this section be deferred until 
Council has considered the further report at the earliest 
possible time in 1971." 

The Board of Administration recommends adoption. 

MOVED by Aid. Adams, 

THAT the foregoing report, with recommendations, be 
adopted . 

- CARRIED 
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4 . Maintenance of Centennial Museum Complex 

The Director of Civic Buildings reports as follows: 

"At its meeting of May 2, 197^ Council approved $100,000 from 
197^ Supplementary Capital to carry out urgently required maintenance 
work at the Centennial Museum Complex. It was indicated at the time 
that at least another $100,000 would be required early in 1979 to do 
other urgent work. 

Work planned to be done as soon as possible is: 

- Replace Planetarium seating $47,000 

- Replace half of carpeting 4^ , 000 

Total $95,000 

Within several years' time the remaining half of carpeting must 
also be replaced. It would be beneficial to buy all needed carpeting 
at once to take advantage of quantity discount, to avoid rapidly rising 
wool costs, and to ensure uniformity of colour. It is therefore 
recommended that all carpeting be ordered now, with half to be stored 
for later use. The funding required in addition to the $100,000 
allocated is approximately $40,000. 

The Director of Finance recommends that the total requirement of 
carpet be acquired through the Central Stores and maintained in the 
Stores inventory pending its installation. If this method is approved. 
Council recommend to the succeeding Council that the additional 

funding of $40,000 be provided from Supplementary Capital in the 1979 
and 1980 fiscal years. 

It is recommended that Council: 

A. Approve the purchase of additional carpet for the Centennial 
Museum Complex; 

B. Approve the recommendation of the Director of Finance." 

The City Manager RECOMMENDS that the foregoing recommendations of 
the Director of Civic Buildings be approved. 


FOR COUNCIL ACTION SEE PA(;E(S) ,..□..!. 
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PROPERTY MATTERS 

INFORMATION 

1 . Demolition - 4532 N. W. Marine Drive 

The Director of Civic Buildings reports as follows: 

"I have received and opened quotations from various contractors 
for the demolitions of the structures listed below and have 
awarded the contract to the low bidder as noted:- 

PROPERTY PROJECT SUCCESSFUL BIDDER 

4532 N.W. Marine Dr. Resubdivision of Simons Excavating Ltd. 

Lot 15, Block 129, Property 
D.L. 540 

CITY TO PAY CODE NO . 

$1 ,150.00 9407/0162" 

The City Manager has confirmed the above contract and submitsthe foregoing 
report of the Director of Civic Buildings to Council for INFOfWATION. 


RECOMMENDATIONS 


2. Heather Civic Marina - Water Lot Lease from the 
Provincial Government 


The Director of Finance reports as follows: 


"On 19 October 1976 Council approved the following: 

"That the purchase of Parcel A and the lease of Parcels 
B, C, D and E from the Provincial Government under the 
terms outlined in the City Manager's report dated 
September 15, 1976, be approved." 

Parcel C, referred to in the resolution, is approximately 59,670 square feet 
of water lot which forms part of the water area used by the Heather Civic 
Marina. The Heather Civic Marina is mainly located on a City-owned water lot. 
Parcel C has now been surveyed and registered as Lot 3490, Group 1, New 
Westminster District. The terms referred to in the resolution included the 
following : 


"20 year term, renewable for a further 20 years for use 
as a civic marina commencing April 1, 1976." 

The purpose of this report is to obtain Council approval for a change in 
this term to 20 years with no stated renewal. 

The original term was put to Council based on letters from the Development 
Consultant for False Creek to the Provincial Land Management Branch. It 
was understood that the term of 20 years plus a 20-year renewal was agreed 
by the Province. Through subsequent correspondence it has been clarified 
that the Province does not agree and that a 20-year renewal would be in 
conflict with their normal policy. 

The Associate Deputy Minister of Land S Water Management does state that: 


cont ' d. 
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"The lease document indicates that upon expiry, if the 
Minister decides to re-lease the area, the Lessee (City) 
shall have the first right of refusal. As a matter of 
general policy, I am not aware of any occasion when 
leases have not been renewed provided the Lessee has used 
the leasehold area in accordance with the terms and 
conditions set down in the indenture." 


Since the lease will probably be renewed, and since the Provincial water lot 
extends the size but is not crucial to the operation of the Heather Street 
Marina, the Director of Finance recommends that: 


The City Manager RECOMMENDS that the recommendation of the Director of Finance 
be approved. 


The Director of Social Planning reports as follows: 

"On August 15th, 1978, City Council considered a request from the 
Montessori Day Care Centre to lease from the City the lot at the 
southeast corner of Arbutus and West 7th. The requested lot 
adjoins another City lot currently leased by the non-profit day 
care centre. Council referred the request to the Director of 
Social Planning for report on recurring complaints from area 
residents on the proliferation of social agencies located In the 
Immediate area. 

At present there are two non-profit day care centres and one pre- 
school In the area between West 6th and 8th Avenues, Arbutus and 
Maple. Most of the complaints from area residents have centered 
around the Montessori Pre-School which is housed in 3 trailers on 
the City-owned lot at the northeast corner of 7th and Arbutus 
across from the lot under consideration. When the City leased 
the lot to the pre-school group it was on the understanding that 
this was to be a temporary measure until the pre-school moves to 
a permanent facility on Granville Island. The Administrator of 
the Montessori Pre-School says that this move is scheduled for 
June, 1979. When this move is accomplished and the 3 trailers 
removed it is felt that the controversy surrounding this site will 
subside . 

The day care society proposes to erect on the City-owned lot at 
the southeast corner of 7th and Arbutus a building similar to 
their present one and to landscape the property. With the new 
building the day care would accommodate another 4 children and 
offer an enriched program. 

In the opinion of the Director of Social Planning the building and 
additional number of children proposed by the day care society 
would create less disruption in the area than does the present pre- 
school located across the street. The Director of Social Planning 
therefore supports the lease of the City-owned lot at the southeast 
corner of 7th and Arbutus to the Montessori Day Care Centre Society 
provided that the Society does not develop the lot or erect any 
buildings until the trailers on the lot at the northeast corner 
have been removed. Although this means a waiting period of several 
months the Society has not yet secured financing or applied for a 
development permit. 

The Director of Social Planning recommends that: 


The term of the water lot lease for Lot 3490, Group 1, 
New Westminster District from the Province to the City 
be approved as 20 years from 1 April 1976." 


3. 


Montessori Day Care Centre Request for Land 
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The Director of Legal Services and the Supervisor of Properties 
prepare an agreement with the Montessori Day Care Centre to 
lease Lot 1, Block 305, District Lot 526, Plan 590 at the south- 
east corner of West 7th Avenue and Arbutus Street on a year-to- 
year basis at $1.00 per year with the City retaining the right 
of cancellation on six months notice, provided that the Day Care 
Centre cut no trees on the property and properly maintain the 
land, and on the condition that no buildings be erected or im- 
provements made on this property until the portable buildings 
on the City-owned property at the northeast corner of West 7th 
Avenue and Arbutus Street have been removed. " 

The City Manager RECOI-IMENDS approval of the above recommendation of 
the Director of Social Planning. 

4. East False Creek Garden/Park (Federally funded Urban Demonstra- 
tion Project and proposed Chinese Cultural Centre Development 
Acquisition of Unsubdivided portion of B.C. Hydro and Power 
Authority's Carrall Yards 

The Supervisor of Properties reports as follows: 

"On April 14, 1978, City Council approved the recommendation 
of the City Manager relative to the Director of 
Planning Report dated April 7, 1978, which comprised 
in part, the design concept for the Chinese Cultural 
Centre. Also contained in the report was authority 
for the Supervisor of Properties to negotiate for the 
purchase of land owned by B.C. Hydro and Power 
Authority known as Unsubdivided portion of Lot 1 , 
D.L. 2037, subject to Federal Funding. 

On May 21, 1977, the Federal Government allotted up 
to 1.5 million dollars toward the development of an 
East End False Creek Garden and Park, the offer to be 
effective from April 1, 1978 to March 31, 1980. 

Negotiations with B.C. Hydro indicate that they are 
prepared to sell an unsubdivided .346 acre portion 
of Lot 1, D.L. 2037 to the City for a total sum of 
$150,718.00 subject to the following conditions:- 

A. The completion of suitable arrangements to 
relocate the existing fuel island facility 
(former Creekview Service Station) . 

B. Such relocation being dependent upon the approval 
of the newly formed Provincial Transit Authority. 

C. B.C. Hydro or the Provincial Transit Authority 
to retain rent free possession of the property 
for a period up to two years from date of sale. 

The fuel island facility referred to, is required by 

Transit buses which are used in the rush hours from the 

outlying municipalities. After thier last trip 

into town in the morning, they are parked in the Carrall 

Street Yards and fuelled before leaving to be the first 

buses out of town in the afternoon rush hour. B.C. 

Hydro had a fuel island facility in the Carrall Street 

Yards but it was demolished last year to allow the 

City to construct the south by-pass route through 

B.C. Hydro Lands. While Hydro had plans for a new 

fuel island, there was no money allocated for construction 

and rather than hold up construction of the by-pass 

roadway, they agreed to use the old gas station on the 

svibject site which had become vacant. 

cont'd. . . . 
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Clause No. 4 cont'd : 

B.C. Hydro is not prepared to sell the property 
without the foregoing subject clauses as they are 
understandingly unwilling to make any substantial 
expenditures on Transit related facilities with the 
uncertainties posed by the new Provincial Transit Authority. 

The Provincial Transit Authority is an unknown quantity 
at this time and there is no indication when it will 
be in a position to make a decision on relocating 
the fuel island. There are various estimates of the 
time required as being anywhere from two to five years. 

The B.C. Hydro plans for a new fuel facility would have 
cost in excess of $300,000.00, which would be far 
superior to that which was demolished and also to the 
old service station being used at the present time. 
The City has agreed to pay B.C. Hydro the depreciated 
value of the facility under the South By-pass Agreement. 
The cost of replacing the pump island cannot be 
determined until the new Transit Authority decides the 
size of facility they require or even whether this is 
the location for such a facility. 

If the City delays the decision on acquisition, the cost 
of acquiring could be considerably greater as the offer 
by B.C. Hydro is considered to be less than market 
value, possibly as a result of the subject clauses. In 
addition, if the property is not acquired prior to 
March 31, 1980, the City will not be in a position to 
request reimbursement from the 1.5 million dollar fund 
allotted by the Federal Government which is mentioned 
earlier in this report. 

In view cf the foregoing, the Supervisor of Properties 
recommends that the .346 acre portion of Lot 1, D.L. 2037, 
be purchased for the sum of $150,718.00 on the foregoing 
basis. " 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Properties be approved. 


5. Cancellation of Sale - Proceeds to apply 

to second sale - 2 lots located north side of 
William Street between Cassiar and Skeena Streets 

The Supervisor of Properties reports as follows: 

"On March 7, 1978, City Council approved the sale of two 
lots described as Lots 18 and 19, except north 2.5 feet 
of each lot. Block 7, S.E.k Section THSL, Plan 2588. The 
gross sale price for each lot was $32,900. As the offers 
to purchase were placed through a real estate company, the 
City paid commission in the amount of $2,645.00, netting 
the City $31,577. for each lot. 

The purchaser has paid the initial 25% payment plus pro- 
portionate taxes, administration fees and Land Registry fees 
in order to register the Agreements-f or-Sale . The second 
installment payment for each lot, plus interest for the 
period March 8th to September 6th at the rate of 11% became 
due on September 7th, 1978. As no payments were received, 
the purchaser was contacted and he advised he is unable to 
meet the payments for two lots. He has subsequently submitted 
a proposal whereby he wishes to cancel the purchase of Lot 19, 
and apply the money paid on that lot against the purchase of 
Lot 18. 

cont 'd. . . . 
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Clause No. 5 cont'd: 


After forfeiting to the City the 5% deposit of $1,645.00 
and reimbursing the commission paid by the City to the real 
estate agent of $1,322.50 the amount remaining which could 
be applied against the purchase of Lot 18 is $5,606.06, 
calculated as follows: 


25% Payment - Principal $8,225.00 
Proportionate 19 78 Taxes 3 2 6.36 

Land Registry Fees • 3 7.90 


Less: Land Registry fees paid to 

register agreement 13.20 

: Land Registry fees to be 

paid to release agreement 2.50 

: Commission paid by City 1,322.50 

: Forfeit 5% - deposit 1,645.00 


$8, 589. 26 


$2, 983 . 20 


Proceeds to be applied against Lot 18: $5,606.06 

The purchaser has advised he would then pay out Lot 18 in 
full . 


As the purchaser has advised he cannot financially 
handle the purchase of two lots, the Supervisor of 
Propert ies 

Recommends that the sale of Lot 19, exc . N. 2.5', 
Block 7, S.E.h THSL, be cancelled and that the net 
proceeds of $5,606.06 as set out above be applied 
towards the purchase of Lot 18." 


The City Manager RECOMMENDS that the foregoing r acommendat ion of the 
Supervisor of Properties be approved. 


6. Lease 449 7 Belmont Avenue 


The Supervisor of Properties reports as follows: 

"The City of Vancouver leases on a month-to-month 
arrangement, a small store and living quarters 
at 4497 Belmont Avenue, (Lease Account #7578) 
Lot H, Block 130, D.L. 540', to Kung Hoo Chow. 
The building is zoned C-1 and has been in the 
area for many years and has become an identifiable 
part of the community. 

In addition to the store and living quarters there 
are also two suites which are rented out under 
separate agreements. The rentals for the entire 
building were reviewed recently and were increased 
to $497.00 per month. The building is presently 
in the process of being upgraded. 

A request has now been received from Mr. Chow for 
a three year lease, rather than the current month- 
to-month agreement. Recommended that the City of 

cont ' d . . . . 
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Clause No. 6 cont'd : 

Vancouver enter into a lease arrangement with 
Mr. Chow of 4497 Belmont Avenue for a period of 
three years at a rental of $160.00 per month 
with a rental review every year; the terms and 
conditions to be to the satisfaction of the 
Supervisor of Properties and Director of Legal 
Servic es . " 

The City Manager RECOMMENDS that the foregoing recommendation 
of the Supervisor of Properties be a_pproved. 

7. Sale and Lease of City-owned Property 

The Supervisor of Properties reports as follows: 

"Under the authority of the Property Endowment Fund Board, 
tenders were called for the sale of the properties under 
item A following and under Council authority tenders 
were called for the lease of the property described under 
item B. Tenders were opened in public at 9:30 am Monday 
September 25, 1978. 

The Supervisor of Properties recommends that the following 
offers to purchase and lease, being in each case the 
highest offer received and representative of current 
market values, be accepted and approved under the terms 
and conditions set down by Council. 


Lots 30 and 31, NElj D.L. 339, Plan 17100 and 
Lot 93, NEJs D.L. 339 , Plan 17187 - east side 
Kirkland Street between 46th and 47th Avenues 


(RS-1) 


NAME 

William A. 
Rite 


SIZE 

Lots 30 & 31 
33' X 107. 5'± 


PURCHASE 
PRICE 

$34,000.00 
each 


TERMS 


CONDITIONS 


City Terms Public Utility 
at 11% Easement required 
over the east five 
feet of each lot. 


William A. Lot 93 $41,050.00 City Terms Public Utility 

Rite 44.8' X 107.5' at 11% Easement required 

over the east 
f Ive f eet . 


B. Lot 26 except the south 109', Block 130, D.L. 540 
and 229 (now known as Lot D, Block 130, D.L. 540, 
Plan 17355) South side Hadden Avenue between Sasamat 
and Trimble Street. (RS-1) 


NAME 


SIZE 


PURCHASE 
PRICE 


TERMS 


CONDITIONS 


Ramon Angelo 65' x 109/127' $75,200.00 City 
Orlando Terms 

at 11% 


60-year prepaid 
lease as set out 
in offer to lease 
and specifications." 


The City Manager RECOMMENDS that the foregoing recommendations of the 
Supervisor of Properties be approved. 

FOR COUNCIL ACTION SEE PAGE{S) ..QilJI? 
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CITY MANAGER'S REPORT 


October 3rd, 1978 


TO: 


Vancouver City Council 


SUBJECT: Transport of Dangerous Goods Through the City 


CLASSIFICATION: 


INFORMATION 


The City Manager reports as follows: 

As a result of the recent chlorine leakage incident on 
September 25th which was reported briefly at the Council 
meeting on September 2 6th, the Mayor requested that a Task 
Force of Fire and Police, working with the Emergency Program 
Director, and with representatives of transportation and 
chemical industries, draft regulations dealing with the 
transportation of dangerous goods on City streets. Attached 
for Council's information is Appendix "A" which details 
the chlorine leakage incident. 

In accordance with the Mayor's instructions, the Task Force 
has, through a series of meetings, developed in conjunction 
with the principle companies, interim guidelines for the 
transport of chlorine within the City of Vancouver. These 
interim guidelines are attached as Appendix "B". 

Your officials had been meeting on the matter of emergency 
planning prior to the chlorine spill incident and through 
the Task Force will continue to meet and develop 

possible by-law changes, and procedural agreements with industry, 
for the transport of dangerous goods on City streets. Your 
officials will also consider the newly proposed Federal Act 
- Transportation of Dangerous Goods, Act - which has recently 
received first reading. 


It is anticipated that the report detailing these proposed 
changes will come forward to Council within the next month. 

The City Manager submits the foregoing report for Council's 


INFORMATION 



PART REPORT TO COUNCIL 


STANDING COMMITTEES OF .COUNCIL 
ON 

PLANNING AND DEVELOPMENT 
& 

TRANSPORTATION 


OCTOBER 3, 1978 


A meeting of the Standing Committees of Council on Planning and 
Development & Transportation was held in the No. 1 Committee Room, 
Third Floor, City Hall, on Tuesday, October 3, 1978 at approximately 
9:30 a.m. 


PRESENT 


Alderman Harcourt, Chairman 
Alderman Bellamy 
Alderman Brown 
Alderman Ford 
Alderman Rankin 


ABSENT 


Alderman Gibson 
Alderman Kennedy 
Alderman Puil 


CLERK TO THE 
COMMITTEE 


M. L. Cross 


RECOMMENDATION 


1. Block 35 - Development of City-owned Property at the 
Northeast Corner of Dunsmuir and Richards Street 

The Committees considered a report of the City Manager dated 
September 29, 1978 (copy circulated) in which the Director of Planning 
outlines the results of further examination by the Consultant and 
Civic staff of the use of the City lane. Lot 18 and the sidewalk on 
Richards Street and provides background information on development 
options and costs for the proposed urban open space development 
together with information on appointment of an Architect. 

On September 12, 1978 Council referred recommendations on the 
park concept back to the City Manager for further consideration and 
report on proposed development costs. 

One of Council's concerns was the Consultant Architect's pro- 
posal to incorporate the lane with the open space development for 
integration with the senior citizens' development at 444 Dunsmuir Street 

The Consultant Architect, while taking into consideration the 
concerns of the City Engineer and the objectives of the Director of 
Planning, and after further discussions with Civic staff, believes 
it possible to adjust the Concept proposals to enable access and 
visual integration to occur between the open space development and 
the Senior Citizens' Centre while not closing the lane to traffic nor 
interfering with utility corridors. The Director of Planning considers 

at this issue can be satisfactorily resolved at the detailed design 
s .,age. 

The Consultant Architect, after discussions with Engineering 
and Planning Department staff believes that the open space edge at 
Richards Street can be adjusted to deal with urban design as well as 
Engineering concerns. 


cont'd. 
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Standing Committees of Council 
on Planning and Development 
& Transportation 

October 3, 1978 (1-2) 

Clause No. 1 cont'd : 

The Director of Planning considers that the interface between 
the Richards Street sidewalk and the open space development can also 
be satisfactorily resolved at the detailed design stage. 

To assist City Council in considering the development costs of 
the open space development, the report provides information on: 

(i) Implementing the concept as proposed 

Basic cost estimate $1,526,000 

This scheme, when developed from the concept stage to a 
detailed design stage would be subject to refinement and 
close consultation with City, Park and B.C. Hydro staff. 
It could show savings of $200,000 after the preparation 
of detailed drawings and final cost estimates. 

(ii) Implementing the concept as proposed, but staged over 
a number of years 

Concept cost estimate $1,526,000 
Total final development cost $1,700,000 to $1,800,000 

As with (i) the same cost savings could occur when the 
detailed design stage was completed. Additional final 
costs are incurred because of phasing and loss of advantage 
of work continuity. 

Initial Development Expenditure ^ $800,000 to $1,000,000 

Additional Costs Incurred 
Because of Phasing (Expressed 

in 1978 Dollars) $200,000 to $300,000 

Expenditures that can be deferred 

in whole or in part $500,000 to $700,000 

(Includes glass roof, air 
movement equipment, sculpture; 
sidewalk edge treatment; side- 
walk tree planting; lane treat- 
ment; end wall - depending on 
Building By-law) 

(iii) Modifying the Concept by omitting or changing some components 
Final development costs $1,400,00 

As the number of deletions and/or changes increase there is 
a corresponding reduction in the significance and appropri- 
ateness of the resulting open space development, in the 
objectives of creating significant open space, and the anti- 
cipated cost benefits for the City and the surrounding pro- 
perties. 

The-'^DOst savings could not accurately be estimated until 
the detailed design and final cost estimates are prepared but 
can range from changes in materials, etc. ($200,000) to 
deletion of glass roff ($400,000). 

Depending on the number and significance of the modifications 
made, B.C. Hydro could be affected in such matters as design 
of their vents, etc. 

cont'd. . . . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


F. Planning, Programming, 

Budgeting Systems (PPBS) 

The Board of Administration, under date of December 17, 1970, 
submitted a report of the Director of Finance in the matter of 
Planning, Programming, Budgeting Systems (PPBS). 

MOVED by Aid. Phillips, 

THAT this report be referred to the Standing Committee on 
Finance for consideration. 


G. Point Grey Road through Jericho 
D.N.D. Lands and Related Matters 

The Board of Administration, under date of November 20, 1970, 
submitted a report of the Director of Planning, the City Engineer 
and the Supervisor of Property and Insurance in respect to Point 
Grey Road through Jericho D.N.D. lands and related matters, in 
which the following recommendations are set out and recommended 
by the Board of Administration for adoption: 

'RECOMMENDAT IONS 


WE RECOMMEND THAT: 

1. In accordance with the terms of the agreement dated March 25, 
1969, the City now request the Minister of National Defence 

to grant to the City for the sum of One Dollar, Letters Patent 
to the road areas in Jericho, namely Parcels 5 and 6 as 
referred to in such Agreement. 

2. Construction of a 34 foot pavement with concrete curbs and 
gutters and lighting through Parcel 5 be approved, estimates to 

by supplied to the Minister of National Defence of the Crown's sha 
in accordance with the agreement; and that funds for the City's 
share of the costs be appropriated from unallocated capital funds: 


3. The Supervisor of Property and Insurance be authorized to 

negotiate for the property needed at Northwest Marine Drive 
and Sasamat (Lots 13, 14 and 16, Block 129, D.L.540) for 
report back to Council, these purchases to be chargeable to 
'Properties for Resale'. 

(a) The Board of Parks and Public Recreation be requested 
to release formally that part of the park area in 
Block 133, D.L.540 located south of the north boundary 
of the new Northwest Marine Drive realignment for the 
purpose of road construction, subdivision and sale. 

(b) The Board of Parks and Public Recreation be requested 

to release formally the 1.2 acre parking area comprising 
Lot 5, exc. south 140- , south 140' of Lot 5 and Lot 6 of 
the East Part, D.L. 448, located between Point Grey Road 
and Second Avenue. 

(c) The Supervisor of Property and Insurance be authorized 

to negotiate with the Board of Parks and Public Recreation 
on the matter of compensation with respect to (a) and (b) 
above, including the ultimate closure of surplus road 
allowances north of the new alignment west of and inclu- 
ding Trimble Street and the lO'widtning ttrip required 
from Parka Board Lota IS and 16, S.pt. D.L. 448, immediately 
east of the Jericho D.N.D. Lands. 


- CARRIED 


Paving and road drainage 
Street Lighting 


$ 154,500 
$ 12,200 


cont 'd . 
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(iv) A different Concept - 

Concept cost estimate $400,000 to $600,000 

Develop B.C. Hydro slab with grass, trees, lighting, paving, 
furniture, etc. (i.e.. Victory Square). 

Concept may not achieve the appropriate Civic open space 
development objectives in this Downtown location. 

This form of development would not be anticipated by the 
proposed B.C. Hydro/City agreement. B.C. Hydro would be 
responsible for designing and possibly relocating their 
vents, walls, etc. to City design standards (through 
Development Permit Board) . Slab loadings would also be 
increased . 

It should be noted that the costs above quoted from the report 
are in constant 19 78 dollars and do not include architect or consultant 
fees . 

With respect to the relationship between B.C. Hydro and the City 
on the Sub-Station - open space development, if significant omissions 
were made to the Concept (see item iii) or if the different concept 
(see item iv) was preferred, B.C. Hydro would need to know this with- 
out delay as it may significantly affect the agreement. 

In dealing with the capital cost needed to develop this open 
space, the Director of Finance is concerned about the high cost of 
the park development, the total City capital spending projections, 
inflationary trends, and the sources of funding for the capital ex- 
penditures (supplementary capital budgets) . 

The Director of Civic Buildings advises that in view of the options 
presented in the report it is premature to appoint an architect at 
this time, since the option chosen by Council will influence the type 
of Consultants required and their fees. 

At the present time it is considered appropriate to allow approxi- 
mately the same percentage as a fee requirement to be added to the 
costs of each alternative i, ii and iii, to arrive at an estimated 
total job cost. The actual fee requirement can be calculated when the 
type of concept is established, which will be reported for Council's 
approval along with a recommendation for the appointment of an architect. 

The costs inclusive of fees, in 1978 dollars for the various 
alternatives are estimated as follows: 


i) 
ii) 

iii) 


$1,500,000 + $157,500 fee = $1,657,500 total 


$1,700,000 to 
$1,800,000 

$600,000 to 
$1,400,000 


+ $178,500 to = $1,878,500 to 

$189,000 $1,989,000 total 

+ $ 63,000 to = $663,000 to 

$ 14,700 fee $1,547,000 total 


iv) $400,000 to + $ 28,000 to = $428,000 to 

$600,000 $ 42,000 fee $642,000 total (using Parks Board 

design staff) 


cont ' d. 
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Present for the discussion were: 


Mr. B. Freschi ) „ ^ ... 

Mr. J. Sproule ) Consulting Architects 

Mr. R. Foxhall ) ^ „ „ ^ 

Mr. A. Pawlovich ) 


Mr. S. Cripps ) Park Board 


Mr. Freschi with the aid of a model and slides, presented the 
design concept of the urban park to the Committees. To overcome some 
of the Council's previous concerns with respect to pedestrian scale 
and amenities, the slide presentation included several slides taken 
with a modelscope enabling the Committees to gain an insight to the 
park concept from the grovmd level indicating the nature of the 
arcaded area. 


A lengthy discussion followed on the various options. When 
asked if option (iv) were chosen, could the proposed park concept be 
developed at a later stage, Mr. Freschi indicated it would not be 
possible as there would be no integration with the Hydro structure 
underneath. 


A member of the Committee indicated that selection of an option 
would be a key decision. If the City wants to develop Downtown 
Vancouver, money spent on this park concept could give an incentive 
to owners to upgrade the area. 

With respect to timing, Mr. Foxhall advised that by this time 
next year, B.C. Hydro has to be in a position of considering contracts 
and start of construction by the end of 1979. By spring, 1982 the 
project would have to be completed. 

Mr. K. Dobell, Acting City Manager, advised that a dollar figure 
should be set and the design would have to accommodate it. 

A suggested figure was $900,000 to be taken from the 1979, 1980, 
19 81 Supplementary Capital Budgets. Mr. E. Crickmore, Central Area 
Planning, advised that an amount of money would be required in 19 7 9 
for purchase of trees, etc. This was re-iterated by Mr. Cripps of 
the Park Board. 


Mr. P. Leckie, Director of Finance, noted for the Committees' 
information that $900,000 in 1978 dollars would really be approximately 
$1,300,000 over the three year period, allowing for inflation. 

Mr. Crickmore enquired if the architect was to allow for future 
roof. The Committees were advised that if option (ii) were chosen 
the concept could be completed at a later date, with all the 
components as proposed by the architect consultant. 


The Committees 


RECOMMENDED , 


THAT the question of the use of the lane, and Richards Street 
sidewalk be resolved a,t the detailed design stage given that 
the lane will not be dlosed to traffic, there will not be 
interference with the utility corridor, and Richards Street 
will not be narrowed. 


cont'd 
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B. THAT option (ii) , the proposed concept, with a maximum 
initial development expenditure of $900,000 in 1978 dollars, 
including all fees, staged over a number of years, be 
approved . 

C. THAT the Director of Civic Buildings report to City Council 
as soon as possible on the appointment of an Architect, 
together with the proposed fee structure, source of funding 
etc . 


The meeting adjourned at approximately 11:50 a.m. 


* * * 
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CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, October 17, 197 8, in the Council Chamber, 
commencing at 2:00 p.m. 

PRESENT ; Mayor Volrich 

Aldermen Bellamy, Brown, Ford, Gerard, 
Gibson, Harcourt, Kennedy, 
Marzari, Puil and Rankin. 

CLERK TO THE COUNCIL; R. Henry 


PRAYER 

The proceedings in the Council Chamber were opened with 
prayer, offered by the Civic Chaplain, the Reverend Paul Boschman 
of Mennonite Mountain View Church. 


ACKNOWLEDGMENT 

The Mayor acknowledged the presence in the Council Chamber 
of students from the Britannia School, under the direction of 
their teacher, Mr. Fitzpatrick. 


'IN CAMERA' MEETING 

The Council was advised there were matters to be considered 
'In Camera' later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Gibson 
SECONDED by Aid. Brown 

THAT the Minutes of the Regular Council Meeting of October 
3, 1978, (with the exception of the 'In Camera' portion) be 
adopted . 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Gibson 
SECONDED by Aid. Ford 

THAT the Regular Council recess to reconvene following the 
Special Council (Public Hearing) 

- CARRIED UNANIMOUSLY 
The Regular Council reconvened at 2:40 p.m. 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Bellamy 
SECONDED by Aid. Gerard 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Volrich in the Chair. 

- CARRIED UNANIMOUSLY 
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COMMUIJICATIONS OR PETITIONS 

1. Vancouver Representative 
on the U.B.C.H. 


In a memo dated October 10, 197 8, the Mayor reported as 
follows : 

"Under a change in the U. B.C. II. by-laws ap- 
proved at the recent Convention, the Vancouver representa- 
tive on the Executive is to be named by the Vancouver City 
Council . 

Alderman Bellamy is presently our representative 
on the Lov;er Mainland Municipal Association and he is also 
a Director of the Federation of Canadian Municipalities. 
I would, therefore, think that he would be the logical 
person to be named to the U.B.C.M. Executive because of 
the inter-relationship of these three organizations." 


MOVED by Aid. Brown, 

THAT Alderman Ford be named by Vancouver City Council to 
the U.B.C.M. Executive. 

- (CARRIED) 

MOVED by Aid. Gerard, 

THAT Alderman Bellamy be named by Vancouver City Council 
to the U.B.C.M. Executive. 

A vote by ballot was called for and taken and Alderman 
Ford was declared named. 


2. Closure of 23rd Avenue at 
Tupper School 


Council noted a request from Mr. E. Patterson, spokesman 
for residents on East 23rd Avenue to address Council later this 
day when the rejjort of the Standing Committee on Transportation, 
with respect to the closure of 23rd Avenue at Tupper School, is 
before it. 

MOVED by Aid. Rankin 

THAT the delegation request from Mr. E. Patterson be 
approved for later this day. 

- CARRIED UNANIMOUSLY 


3. StrataTitle Conversions - 

1815 Cornwall and 2910 Alder Streets 

In a letter dated September 26, 1978, Dominium Habitat 
Consultants requested an opportunity to address Council on its 
application to convert to strata title a building on Cornwall 
Street and another on Alder Street. The City Clerk advised 
that the Director of Planning will be submitting a report to Council 
on this matter at a later date. 

MOVED by Aid. Harcourt 

THAT the delegation request from Dominium Habitat Consultants 

with respect to certain Strata Title Conversions, be granted. 

- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PBTITXQt^ 

4 . Costs; Publicizing the Plebiscite 

Council, on October 3, 1978, requested the Cioy Clerk to 
report on the cost of the following techniques of publicizing 
the plebiscite being submitted to the voters November 15, 1978: 

(a) By a mail-out pamphlet 

(b) By newspaper ads. 

In a memo dated October 13, 197 8 the City Clerk reported as 
requested and advised that the approximate cost for delivering a 
pamphlet by means of a postal walk would be $9,700, and the cost 
of newspaper ads would be $6,4 00, with translations being done 
free of charge. 

MOVED by Aid. Marzari 

THAT the City Clerk be instructed to publicize the plebiscite 
being submitted to the voters November 15, 1978, by means of a 
postal walk at a cost of $9,700, funding to be from Contingency 
Reserve. - LOST 

(Aid. Bellamy, Ford, Gerard, Gibson, Kennedy, Puil 
and the Mayor opposed 


MOVED by Aid. Marzari 

THAT the City Clerk be instructed to publicize the plebiscite 
being submitted to the voters November 15, 1978, by means of 
newspaper ads, at a cost of $6,4 00, funding to be from Contingency 
Reserve. ~ CARRIED 

(Aid. Bellamy, Gerard, Kennedy, Puil and the Mayor opposed) 


5. Odessa Performers - Proposal 

by Canada - U.S.S.R. Association 

Under date of October 16, 1978, the Mayor submitted the 
following memorandum: 

"l was visited some time ago by Mr. George Legebokoff, Secretary 
of the Vancouver Branch of the Canada-U. S. S.R. Association, con- 
cerning some art works that the Odessa City Council of Workers' 
Deputies had indicated were being sent here for display in return 
for a group of mounted photographs depicting various locations 
in Vancouver. The latter was requested to be included in the 
Odessa City "Photoexposition "7 8" beginning next month. Mr. 
Legebokoff indicated that his organization would be interested in 
assisting the City in making arrangements to display the original 
art works. 

Since I was contacted by Mr. Legebokoff, a large package of "works 
of the drawing exhibition of painters fran Odessa, directed to 
Canada by the Ukrainian Friendship Society" was received via 
his organization. Mr. Legebokoff then approached me to suggest 
that the City might wish to take advantage of a forthcoming visit 
to Vancouver of some professional singers and dancers from Odessa. 
Apparently about one dozen such performers (see attached) will be 
here fron October 3 through November 3 as tourists along with a 
larger tour group frcsn the Ukraine, and they would like to offer 
a performance to the people of Vancouver, their Sister City. 
Accordingly, Mr. Legebokoff has proposed that a performance be 
organized for the evening of November 2 at THE ORPHEUM, where 
the art works also could be suitably displayed for public viewing 
in the lobby. The Orpheum is available db Novamber 2. 
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Mr. Legebokoff's proposal has merit particularly from the viewpoint 
that, if Council wished to waive the usual rental charges 
(approximately $1500. class "2" rate) by making a grant to the 
Canada-U.S .S .R. Association for, perhaps $2. per person, many of 
our citizens would be interested in attending such a concert 
provided without fee by the visiting performers. For some 
Vancouverites no doubt this would be a first-time opportunity to 
see the renovated Orpheum, and at such a reasonable reduced price. 
The receipts from the sale of tickets, which the Canada-U . S . S . R . 
Association would help distribute, would revert back to the City. 
Any profits (potentially $5,000+. less the rental and other 
miscellaneous charges) could accrue to a new Fund that could be 
created to support future Sister City related activities." 

MOVED by Aid. Kennedy 

THAT Council approve a grant to the Canada-U . S . S . R. Association 
equal to the. rental charges (Class 2 rate) of The Orpheum for 
November 2, 1978. 

- CARRIED BY THE 
(Aid. Brown and Gerard opposed) REQUIRED MAJORITY 


6. Vancouver/78 Socialist 
International Congress 

In a memorandum dated October 17, 1978 the Mayor advised that 
the 1978 Socialist International Congress will be held in Vancouver 
from November 3-5. Many prominent government and political 
leaders are expected to attend. The Mayor advised Council has 
been asked to host a reception on November 3, 1978 at the Vancouver 
Centennial Museum and Planetarium, and to cover the $5,000 cost of 
the rental of the facility. 

MOVED by Aid. Harcourt 

THAT the request that Council host a reception on November 3, 
1978 for the Vancouver/78 Socialist International Congress, and 
cover the $5,000 rental of the Centennial Museum and Planetarium, 
be approved in principle at a cost of not more than $5,000, and 
the Mayor be instructed to negotiate a reduction of this cost with 
the Vancouver Centennial Museum and Planetarium Board. 

- LOST NOT HAVING 
(Aid. Bellamy, Brown, Ford, Gerard, RECEIVED THE 

Kennedy, Marzari and REQUIRED MAJORITY 

Puil opposed) 

MOVED by Aid. Kennedy 

THAT Council approve a grant of $2,5 00 towards the cost of 
a reception on November 3, 1978, for the Vancouver/78 Socialist 
International Congress. 

- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIKED MAJORITY 
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CITY MANAGER'S AND OTHER REPORTS 

MAIIAGLR'S GENERAL S^pM 
OCTOBER 13j 197ji. 

Building & Planning Matters 
(October 13, 1978) 


The Council considered this report which contains six 
clauses identified as follows: 

CI. 1: Strata Title Conversion - 3177-3181 Point Grey Road 

Cl. 2: Champlain Heights - Energy Conservation Project 

CI. 3: Kensington N.I. P. - Street Widening 

Cl. 4: Street Names - Private Roads within Enclave 19 - 

Champlain Heights 

Cl. 5: Kiwassa N.I. P. - Seymour School 

Cl. 6: Strata Title Conversion - 3563 Oak Street 


Strata Title Conversion - 
3177-3181 Point Grey Road 
(Clause 1) 


MOVED by Aid. Kennedy 

THAT the recommendation of 
this clause, be approved. 


the City Manager, as contained in 
- CARRIED UNANIMOUSLY 


Champlain Heights - 

Energy Conservation Project 

(Clause 2) 


Mr. J. Moodie, Project Manager, answered questions from 
Council and gave the background on this matter. 

MOVED by Aid . Kennedy 

THAT the recommendation of the City Manager, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 

Clauses 3-6 inclusive 

MOVED by Aid. Puil 

THAT the recommendations of the City Manager, as contained in 
clauses 3, 4, 5 and 6 of this report, be approved. 

- CARRIED UNANIMOUSLY 


Finance Matters 
(October 13, 1978) 

The Council considered this report which contains two 
clauses identified as follows: 

Cl. 1: Grants in Lieu of Vancouver City, B.C. Assessment 
Authority, School and Hospital District, Municipal 
Finance Authority and G.V.R.D. Tax Levies 

Cl. 2: Health Services for Jericho Hill School 


Clause 1 . 

MOVED by Aid. Brown 

THAT the grant requests, in lieu of taxes, to religious and 
charitable organizations, as detailed in the City Manager's report 
dated October 13, 1978, be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 
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Finance Matters (Cont'd) 

Health Services for 
Jericho Hill School 
(Clause 2) 

MOVED by Aid . Brown 

THAT consideration of this clause be deferred until later in 
the meeting, to permit the Medical Health Officer an opportunity 
of being present to answer questions. 

- CARRIED UNANIMOUSLY 
For Council action on the above, see Daae 9. 


Property Matters 
(October 13, 1978) 

The Council considered this report which contains eleven 
clauses identified as follows: 


CI. 1: Lease of Larwill Park (Bus Depot) to B.C. Hydro 

and Power Authority 
CI. 2: Consent to Sub-Lease - E/S Main Street between 

Industrial and Terminal Avenues 
CI. 3: Public Safety Building Coffee Shop Lease 

312 Main Street 
CI. 4: Crown Grant of Land to be Established for Road 

Purposes - Block A of Lot 3603, Plan 16952, 

False Creek 

CI. 5: Offer to Purchase - Two Lots - S/S 2900 Block 

Venables Street 
CI. 6: Vancouver Art Gallery Site 

CI. 7: Lease arrangements and purchase of furniture and 

equipment - Barclay Manor, 1433 & 1447 Barclay 
CI. 8: Champlain Heights - Enclave 17 
CI. 9: Champlain Heights - Ground Leases 
CI. 10: Purchase of Properties at 29th Avenue and Nanaimo 

Street for Road Widening Purposes 
CI. 11: Purchase and Lease of Lot 21, False Creek 


Lease of Larwill Park 
(Bus Depot) to B.C. Hydro 
(Clause 1) 


During consideration of this item a number of questions were 
raised on the City's legal status and possible uses of the site, 
if and when the City's lease with B.C. Hydro lapses. 

MOVED by Aid. Puil 

THAT consideration of this clause be deferred and, in the 
meantime, the City Manager report back, giving further details 
on the questions raised. 

- CARRIED UNANIMOUSLY 

Clauses 2-8 and 10 inclusive 

MOVED by Aid. Brown 

THAT the recommendations o£ the City Manager, as contained in 
clauses 2, 3, 4, 5, 6, 7, 8 and 10, in this report, be approved. 

- CARRIED UNANIMOUSLY 

Champlain Heights - Ground Leases 
(Clause 9) 


MOVED by Aid. Brown 

THAT the recommendation of the City Manager, as contained in 
this clause, be approved. 

- CARRIED 

(Aid. Puil opposed) 
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Property Matters (Cont'd) 

Purchase and Lease of Lot 21, 
False Creek 
(Clause 11) 


During consideration of this clause, the City Clerk advised 
that the word 'extension' in the last line of the second paragraph 
on page 10, should be amended to read 'option'. Council so agreed. 

MOVED by Aid. Kennedy 

THAT this matter be deferred and the Director of Planning 
be instructed to undertake a view analysis of this site, taking into 
consideration the City's guidelines on views from bridges. 

- LOST 

(Aid. Bellamy, Brown, Ford, Gerard, Gibson, Harcourt, 
Marzari, Puil, Rankin and the Mayor opposed) 

MOVED by Aid. Brown 

THAT the recommendation of the City Manager, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 


B. Manager's Report 

September 21, 1978 

Regulation of Shopping Hours 

MOVED by Aid. Gerard 

THAT the following enforcement program and procedures on 
shopping hours be approved: 

1. No action be taken against stores in the historic areas 
of Gastown and Chinatown if stores remain open after 
hours, on Sundays and the following Statutory Holidays: 

*^ Victoria Day 
w July 1 
• B.C. Day 
*- Labour Day 
** Boxing Day 

The stores in these two historic areas would have to close: 

Good Friday 
January 1 
'» Thanksgiving 

— Remembrance Day 

- Christmas Day 


2. No action be taken against corner stores or drug stores if 
they are open on a Sunday or Statutory Holiday provided the 
type of merchandise listed in Section 4(1) of the Shops 
Closing Bylaw is suitably screened off and not on display 
or for sale on Sunday or Statutory Holidays. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Point Grey Road through Jericho 

D.N.D. Lands and Related Matters (cont'd) 


5. Th€ Supervisor of Property and Insurance and Director of 
Planning be authorized to negotiate with the private ovmers in 
Block 133, D.L. S^+O with a view to investigating the possibili- 
ty of a comprehensive subdivision and development of both private 
and City-owned lands in this block and to report back to Council. 

6. The Council approve in principle the proposed scheme of sub- 
division prepared by the Director of Planning and shown in City 
Planning Department Drawing No. '♦'♦91-D, for the subdivision 

of City-owned land bounded by Point Grey Road, Wallace Street, 
Fourth Avenue and the Jericho D.N.D. Lands, into 39 one -family 
dwelling lots and the Supervisor of Property and Insurance to 
arrange for the necessary survey, servicing and ultimate 
marketing. 

7. The arrangements for these two subdivisions (5 and 6 above) 
include provisions for paving and lighting of the adjacent 
sections of Point Grey Road and Northwest Marine Drive as 
local improvements. 

8. That the City Engineer be instructed to bring forward at the 
appropriate time the changes to the pavement and the lighting 
on Northwest Marine Drive from Discovery Street to Trimble 
Street, the local improvements for paving and lighting in the 
block west of Sasamat Street, and the paving of Point Grey 
Road-MacDonald Street to Wallace Street. 

9. The lease of the Point Grey Road widening strip to the Jericho 
Tennis Club be continued for a term of 10 years subject to one 
year's notice of cancellation, and the Supervisor of Property 
and Insurance report on a rental. " 


MOVED by Aid. Broome, 

THAT the foregoing report with recommendations 1 to 9, set 
out above, be adopted, with the exception of recommendation 6. 

- CARRIED 

Recommendation #6 

MOVED by Aid. Phillips, 

THAT the form of development proposed on Area 'E' as shown 
on drawing 4395C, prepared by the Planning Department and 
reviewed by Council this day, be referred back to the Board of 
Administration for further report to Council on the following 
basis : 

(a) possible alternate forms of development 

(b) sale or lease to the Royal Vancouver Yacht Club and 
Jericho Tennis Club of portion of this area along the 
North side, and an economic analysis in connection 
therewi th . 


- CARRIED 
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Regulation of Shoppir.cj iioars (Oon^-Sj 

3. No action be taken against bookstores, record stores, and 

souvenir stores if they are open on Sunday or the following 
Statutory Holidays: 

Victoria Day 

- July 1 

- B.C. Day 
Labour Day 

- Boxing Day 

provided the type of merchandise listed in Section 4(1) 
of the Shops Closing Bylaw is suitably screened-off and 
not on display or for sale on Sunday or Statutory Holidays. 


4. No action be taken against Lumber yards if they are open 
Sunday or the following Statutory Holidays: 

- Victoria Day 

- July 1 
B.C. Day 

- Labour Day 

- Boxing Day. 


5. All other types of stores be required to remain closed 
on Sunday and Statutory Holidays and a notice to this 
effect be placed as soon as possible in the newspapers and 

(i) if a store continues to remain open on 

Statutory Holidays after the advertisement 
is placed, a letter be sent to the 
licensed operator advising that any further 
violation will result in the matter being 
referred to Council recommending a hearing 
to show cause why the license should not 
be suspended. 

(ii) if a store continues to remain open on Sunday 
the licensed operator be sent a letter 
advising that unless the store remains closed 
on Sunday, the Attorney General will be 
requested to provide permission to prosecute 
under the Lord's Day Act. They also be 
notified that if they continued to open on 
Sunday, the operator will have to appear 
before Council to show cause why the business 
license should not be suspended. 

(Aid. Brown opposed) - CARRIED 

MOVED by Aid. Kennedy (in amendment) 

THAT Robson Square and Robson Street be included in 
section 1. 

LOST 

(Aid. Bellamy, Ford, Gerard, Gibson, Marzari, Rankin 
and the Mayor opposed.) 

The motion to amend having lost, the motion by 
Alderman Gerard was put and carried. 
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CITY jji&^GER'S AND OTHER REPORTS (Cont'd) 

MOVED by Aid. Brown 

THAT Bylaw No. 4 4 62 be repealed and the Director of Legal 
Services be instructed to bring forward a bylaw which would not 
restrict the hours of shopping in Vancouver. 

- LOST 

(Aid. Bellamy, Ford, Gerard, Gibson, Harcourt, 

Kennedy, Marzari, Rankin and the Mayor opposed) 


The Council recessed at 3:55 p.m. to 
reconvene at 4:15 p.m. with the same 
Members present. 

C. Manager's Report 
October 4, 1978. 

Extended Shopping Hours 
During December. 

In connection with this report a delegation request from 
Mrs. Joan Wallace, on behalf of the Retail Merchants Association 
of Canada, was noted. 

MOVED by Aid. Kennedy 

THAT consideration of this report be deferred to the next 
meeting of Council to permit the delegation to appear as requested. 

- CARRIED UNANIMOUSLY 


The Medical Health Officer was present in the Chamber 
and Council agreed to vary the Agenda to deal with 
the following two items: 

Finance Matters 

(October 13, 1978) (Cont'd) 


Health Services for Jericho Hill School 
(Clause 2) 


The Medical Health Officer answered questions from Council 
related to the continued operation of Jericho Hill School and 
services to the handicapped. 

MOVED by Aid. Ford 

THAT the recommendation of the City Manager, as contained 
in this report, be approved; 

FURTHER THAT Council request the Provincial Government to 
state its intention in the matter of continued operation of 
Jericho Hill School and provision of services to the students 
of this school. 

- CARRIED UNANIMOUSLY 
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E. Manager's Report 

(October 10, 1978) 

Prenatal Services 

The Medical Health Officer spoke to his recommendation in 
this report that funding be approved as follows: 

(a) The sum of $7,974.00 for Parents' Choice, 
November and December, 197 8; 

(b) The sum of $42,434.00 for Parents' Choice in 1979; 

(c) The sum of $54,244.00 for Healthiest Babies 
Possible in 1979, 

and the City Manager and Medical Health Officer begin immediate 
negotiations with the Provincial Government to obtain the 
necessary 50/50 cost sharing. 

MOVED by Aid. Rankin 

THAT the recommendations of the City Manager contained in 

this report be approved. 

- CARRIED UNANIMOUSLY 


Council further agreed to vary the Agenda to deal 
with the following clause in the Standing Committee 
on Transporation ' s report: 

Report of Standing Committee 

on Transportation 

(October 5, 197 8) 

Traffic Situation on 23rd Avenue 
at Tupper School (Clause 1) 

Mr. Patterson and Mr. Pataky, residents of the area, 
expressed concern that closure of 23rd Avenue, adjacent to 
Tupper School, could result in increased traffic between 22nd 
Avenue and Prince Edward. Mrs. Fenwick, Chairman or the School 
Board addressed Council and urged that Council approve the 
recommendations of the Standing Committee. Mr. J. Killeen, 
Principal of Tupper School said that the main concern of himself 
and Mr. Loewn, Principal of Livingstone School, is the safety 
of the students. 

MOVED by Aid. Kennedy 

THAT the recommendations of the Committee, as contained in 
this clause of its report, be approved. 

- CARRIED 

(Aid. Gerard and Rankin opposed) 


D. Manager's Report 

(October 12, 1978 ) 

False Creek, Area 6, Phase 1 
Lot 34, Ground Lease (Heather 
Marina Commercial Building) 


The Development Consultant answered questions from Council 
on this matter. 

MOVED by Aid. Harcourt 

THAT the recommendation of the City Manager, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 
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DELEGATIONS 

1. Housing Developments Proposed 

for 2nd Avenue and Wallace Street 

Council, on October 3, 1978, agreed to hear a delegation 
from the Jericho Area Citizens Assoi^iation on the Dunbar Housing 
Co-operative and the Greater Vancouver Housing Corporation 
developments proposed for 2nd Avenue and Wallace Street. 

Mrs. W. Dean, solicitor for the Association addressed Council 
and reviewed the history of the developments on this site. 
She alleged the design of both these projects has been altered 
and is not the same as the designs which were before Council at 
the Public Hearing on the rezoning. She stressed that most of 
the concerns of the residents are related to parking congestion 
in the area and the poor design of the developments. 

MOVED by Aid. Ford 

THAT further consideration of the concerns raised by the 
delegation be deferred to the next meeting, and the Director 
of Planning be instructed to report back on the final design 
of the Greater Vancouver Housing Corporation's development, 
including some of the concerns raised by the representative 
of the residents at today's meeting, as well as a means of 
alleviating the problems of on-street parking in the area and 
the implications should Council cancel the project; 

FURTHER THAT the developer be requested to discontinue 
work on this project until the matter is resolved. 

- CARRIED 

(Aid. Brown, Harcourt, Marzari and Rankin opposed) 


The Council recessed at 5:55 p.m. to 
reconvene in the Council Chamber at 
7:30 p.m. 
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Following an 'In Camera' meeting in the Mayor's Office at 
approximately 7:30 p.m., the Council, in Committee of the Whole, 
reconvened in the Council Chamber at 7:40 p.m., with Mayor 
Volrich in the Chair and the same members present. 


REPORT REFERENCE 

Proposed New P.N.E. Stadium 
and Multiplex Proposal 

Council on September 12, 1978, deferred consideration of 
a motion by Alderman Rankin on this matter until Council had 
before it staff reports on the proposed new stadium. Council 
also agreed to hear delegations on the motion at this time. 

Also before Council was the following: 

(a) Manager's report dated October 13, 1978, from the City 
Engineer on the transportation aspects of the proposed 
new stadium. 

(b) Report of the Director of Planning dated October 13, 
1978, on the P.N.E. Multiplex proposal. 

(c) Report of the City Manager dated October 16, 1978, 
summarizing the comments in the foregoing two 
reports and putting forward for consideration the 
following two alternatives: 

" Alternative A ; 

1. That Council request the GVRD to participate in a 
study of alternate options for the location of a 
major regional stadium and exhibit facilities, with 
costs estimated at $30,000 to be shared equally by 
the City and the GVRD. 

2. That the Director of Planning, in consultation with 
the GVRD and the City Engineer, be instructed to hire 
a consultant to carry out the study and report back 
within four months . 

3. That funds of $15,000 be made available to cover the 
City's share of the costs with a further $15,000 to 
be authorized should the GVRD decline to participate 
financially. 

4 . That the City/GVRD LRT Study Team coordinate its work 
with the study of site options for stadium/exhibit 
facilities . 

5. That the PNE be requested to give every assistance to 
the consultant to facilitate completion of the study. 

Alternative B ; 

1. That Council accept the PNE site at Hastings and 
Renfrew as a basis for further planning of major 
stadium and exhibit facilities at this time. 

2. That the City/GVRD LRT Study Team be requested to 
investigate alternative routings to provide dirept 
LRT service to the proposed stadium and exhibit 
facilities at the PNE grounds." 


Mr. Kenneth C. Logan had prepared an alternate proposal 
for a Pacific Rim stadium and this, too, was before Council. 


cont ' d. . , . 
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REPORT fi^gRgjlGE (contM) 

Proposed New P.N.E. Stadium 
aad Multiplex Proposal (cont'd) 

Circulated this evening was a memorandum from the Director 
of Planning noting a number of corrections to be made to his 
October 13, 1978 report to which Council agreed. 

Mr. D. Rudberg, Assistant City Engineer - Traffic, gave a 
report reference on the transportation aspects of the proposed 
new stadium. Mr. R. Spaxman reviewed his position as Director 
of Planning and commented on the contents of his report of 
October 13th. Both officials answered questions from members 
of Council on various aspects of their reports. 

Mr. Erwin Swangard, President of the Pacific National 
Exhibition, addressed Council and circulated a brief. He stated 
that the matter before Council tonight was simply a decision by 
Council as to the suitability of the P.N.E. for the multiplex, 
and that unless this decision is made, it would be futile for the 
P.N.E. , particularly from the cost point of view, to carry on the 
required project work. He also stated that the P.N.E. cannot, 
under its terms of reference, or from its financial position, 
operate and/or assume financial responsibility for facilities 
outside its jurisdiction which is confined to the 172 acres of 
the P.N.E. grounds. The P.N.E. 's brief restated the various 
factors which it considers reinforce the choice of the P.N.E. for 
the multiplex. 

Mr. Andrews representing N.D. Lea and Associations, who had 
carried out a study on the transportation aspects of the proposal, 
answered questions from members of Council on related issues. 

Council then heard from the following delegations: 

- Mr. Shawn Hatch, Chairman, Ad Hoc Citizens' P.N.E. Committee, 
stated the Committee is not favourable to ground separation 
of the intersection of Cassiar and Hastings Streets as this 
would add to the already congested traffic and parking 
situation. In the opinion of the Committee, the P.N.E. has 
reached its limit of growth and any proposed new stadium 
should be located elsewhere. Council therefore should not 
approve the proposed P.N.E. multiplex or else conduct a 
suitable rezoning process and further impact studies. 

Mr. Don Stanley, Secretary, Hastings Sunrise Action Council, 
was also opposed to the proposal and suggested that Council 
investigate alternate sites . 

^ Mr. Dave Lockhart, representing the Adanac Village Housing 

Co-Op, stated he was in favour of a study of alternative 

location options . 

- Dr. Setty Pendakur requested Council go on record as stating 
the Greater Vancouver area needs a stadium but that this is 
a need of the region not just the City of Vancouver and he 
suggested Council re-examine the need to locate the 
agricultural facilities at the P.N.E. 

— Mr. Ian Mass spoke to his brief previously circulated which 
opposed the P.N.E. proposal. 

— Mr. Philip Thorne, President, Hastings Community Association, 
also objected to the proposed P.N.E. expansion. 

* Mr. R.W. Kennedy, Director, Western Forest Products Lab, 

Canada Department of the Environment, asked that the concept 
of a wooden dome for the stadium be given serious consideration 
as this would reflect the economics of the Province. 
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Proposed New P.N.E. Stadium 
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— Mr. Kenneth C. Logan presented his proposal for a stadium 
at an alternative location. 

Alderman Rankin's motion of September 12, 19 78, was not 
put, however, it was 

MOVED by Aid. Rankin, 
THAT 

(1) Council request the G.V.R.D. to participate in a 
study of alternate options for the location of a 
major regional stadixim and exhibit facilities 

(a) in Vancouver (in particular on the north 

side of False Creek) , and 

(b) in the Lower Mainland; 

with costs estimated at $30 ,000 to be shared equally 
by the City and the G.V.R.D. 

(2) The Director of Planning, in consultation with the 
G.V.R.D. and the City Engineer, be instructed to 
hire a consultant to carry out the study and report 
back within four months. 

(3) Funds of $15,000 be made available to cover the City's 
share of the costs with a further $15,000 to be 
authorized should the G.V.R.D. decline to participate 
financially. 

(4) The City/G.V.R.D. LRT Study Team coordinate its work 
with the study of site options for a stadium/exhibit 
facilities . 

(5) The P.N.E. be requested to give every assistance to the 
consultant to facilitate completion of the study. 

- CARRIED 

(Aldermen Bellamy, Gerard, Kennedy, Puil and the 
Mayor opposed) 


STAI>IDING COmiTTEE REPORTS 

I. Report of Standing Committees on 
Community Services and Planning 
& Development, September 28, 1978 

City Housing Policy in the 
Downtown Eastside Area (Clause 1) 

MOVED by Aid. Rankin, 

THAT the recommendation of the Committee contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 
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STAl^DING COMMITTEE REPORTS (OQnt'ot) 

II. Report of Standing Committee 
on Community Services, 
September 28, 1978 

The Council considered this report which contains seven 
clauses identified as follows: 


CI. 1 

CI. 2 

CI. 3 

CI. 4 

CI. 5 

CI. 6 

CI. 7 


Liquor Permit Application - 4450 West 10th Avenue 

Liquor Permit Application - 1531-37 Commercial Drive 

Fire By-law Upgrading - Hotel Vancouver 

Teenage Discotheque, 2120 Main Street 

Complaint re United Poultry Ltd., 534 East Cordova 

Ferrera Court Apartments, 504 East Hastings 

Lee Building, 17b East Broadway 


Clauses 1, 2, 3, 5, 6 and 7 

MOVED by Aid. Rankin, 

THAT the recommendations of the Committee contained in 
Clauses 1, 2, 3, 5, 6 and 7 be approved. 

- CARRIED Ul^ANIMOUSLY 

Teenage Discotheque 

2120 Main Street (Clause 4) 


In considering this clause. Council noted a Manager's report 
dated October 3, 1978, in which the Acting Director of Permits 
and Licenses reported for information the opinions of the residents 
in the five houses in the neighbourhood and the operator of a 
nearby motel regarding the proposed teenage discotheque. 

MOVED by Aid. Rankin, 

TliAT the recommendation of the Committee contained in this 
Clause be approved; 

FURTHER THAT the report of the City Manager dated October 3, 
1978, be received for information. 

- CARRIED UIIANIMOUSLY 


III. Report of Standing Committee 
on Planning and Development, 
September 28, 1978 


The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Monthly Status Report on Rezoning Applications 
CI. 2: Residential Rehabilitation Assistance Program 

Area Designation 
CI. 3: Vancouver South Neighbourhoods (P.Y.E.P. Project) 

Clauses 1, 2 and 3 

MOVED by Aid. Harcourt, 

THAT the recommendations of the Coiranittee contained in 
Clauses 1, 2 and 3 be approved. 

- CARRIED UNANIMOUSLY 


IV. Report of Standing Committee 
on Finance & Administration, 
September 28, 1978 

Departmental Review - 
Personnel Department (Clause 1) 

MOVED by Aid. Brown, 

THAT the recommendations of the Committee contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 
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V. Report of Standing Committees 
on Planning & Development and 
Transportation, October 4, 1973 

Kingsway Task Force Study 
(Clause 1) 


MOVED by Aid. Harcourt, 

THAT the recommendations of the Committee contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Brown in amendment, 

THAT the following be added to Alderman Harcourt 's motion: 

"FURTHER THAT the policies for Kingsway East have CD-I 
zoning requiring that the 120 feet on each side of 
Kingsway be commercial on at least the first floor and 
that the remainder could be residential with hotels 
and motels permitted for the full depth of the property." 

- LOST 

(Aldermen Bellamy, Ford, Gerard, Gibson, Harcourt, Kennedy, 
Marzari, Puil, Rankin and the Mayor opposed) 


VI. Report of Standing Committee 
on Community Services, 
October 5, 1978 

The Council considered this report which contains five 
clauses identified as follows: 

CI. 1: Grant Request - Canadian Memorial Church 
CI. 2: Liquor Permit Application - 220 Prior Street 
CI. 3: Compliance with Fire Safety Regulations in 

Downtown Cabarets 
CI. 4: Neighbourhood Pub Application - 2802 West 4th Avenue 
CI. 5: Liquor Permit Application - 3075 Kingsway 

Clauses 1, 2, 3 and 5 

MOVED by Aid. Rankin, 

THAT the recommendations of the Committee contained in 
Clauses 1, 2, 3 and 5 be approved. 

- CARRIED UNANIMOUSLY 

Neighbourhood Pub Application - 
2802 West 4th Avenue (Clause 4) 

MOVED by Aid. Rankin, 

THAT the recommendation of the Committee contained in 
this Clause be approved after adding the words "as quickly as 
possible" . 

- CARRIED 

(Mayor Volrich opposed) 


VII. Report of Standing Committee 
on Transportation, 
October 5, 1978 

The Council considered this report which contains four 
clauses identified as follows: 


CI. 1 

CI. 2 

CI. 3 

CI. 4 


Traffic Situation on 23rd Avenue at Tupper School 
Midway Connector Bus Route Change 
Commissioner Street - Truck Route Status 
Arbutus Street and 3 3rd Avenue 
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Report of Star»ilhg Ccotiftit'^ei: 

on Transportation, Oetol^r 5* 1978 

(cont'd) 


Traffic Situation on 2 3rd Avenue 
at Tupper School (Clause 1) 

For Council action on this clause, see page 10. 

Clauses 2, 3 and 4 

MOVED by Aid. Kennedy, 

THAT the recommendations of the Cotttmittee contained in 
Clauses 2 and 3 be approved and Clause 4 be received for 
information. 

- CARRIED UNAIUMOUSLY 


VIII. Report of Standing Committee 
on Finance & Administration, 
October 5, 1978 


The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Vancouver Park Board Capital Funds 

Situation 1979-83 
CI. 2: License Fee for Live-aboard Boats 
CI. 3: 1978 Changes in Property Tax 


Clauses 1, 2 and 3 

MOVED by Aid. Brown, 

THAT the recommendations of 
Clauses 1, 2 and 3 be approved. 


the Committee contained in 

- CARRIED UNANIMOUSLY 


IX. Report of Standing Committee 
on Community Services, 
October 12, 1978 


Soft Rock Cafe, 

1921 West 4th Avenue (Clause 1) 

MOVED by Aid. Rankin, 

THAT the recommendation of the Committee contained in 
this Clause be approved. 

- LOST NOT HAVING 
RECEIVED THE 
REQUIRED MAJORITY 

(Aldermen Brown, Bellamy, Gerard, Kennedy, Puil and 
the Mayor opposed) 


G.V.R.D. Matters 

There were no comments with respect to the G.V.R.D. matters 
insofar as the Regional District meeting for Wednesday, 
October 25, 1978, is concerned. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

H. Temporary Staff Positions: 
Social Service Department 

The Board of Administration, under date of December 14, 1970, 
submitted a report of the Administrative Analyst in regard to the 
continuing establishment of certain temporary positions in the 
Social Service Department, recommending as follows: 

"(a) 12 temporary clerical vacation relief positions and 

(b) 16 temporary Social Worker positions 

be authorized from January 1, 1971, until June 30, 1971; and 

(c) 3 temporary Social Service Assistant I positions be 
authorized from January 1, 1971, until three permanent 
positions authorized on October 22, 1970, have been 
filled ; 

(d) the situation be reviewed prior to termination date for 
report to Council, or in the event that present 
Provincial support is discontinued." 

The Board of Administration recommends adoption of these 
recommendations, as endorsed by the Acting Social Service Adminis- 
trator and concurred in by the Business Manager of the Municipal 
and Regional Employees' Union. 

MOVED by Aid. Sweeney. 

THAT the foregoing report, with recommendations, be 
adopted . 

- CARRIED 

I . Grants to Cultural Organizations 

The Board of Administration, under date of December 10, 1970, 
submitted a report from the Director of Social Planning/Community 
Development in the matter of grants to cultural organizations 
in which several recommendations are set out. After due con- 
sideration, it was, 

MOVED by Aid. Linnell, as follows: 

(a) THAT a new application form for Civic grants to cultural 
organizations be prepared by the Director of Social Planning/ 
Community Development, based on the Canada Council form, and 
adapted for use prior to the 1971 budget review by the Finance 
Commi ttee ; 

(b) the deadline for receiving annual cultural grant 
applications be January 15th. 

- CARRIED 

J. Report of Special Committee 

re Illegal Suites - Hardship Cases 


The Special Committee re Illegal Suites - Hardship Cases, 
submitted the following report under date of December 11, 1970: 

"The Committee of Officials has considered the following 
requests under the policy established by Council concerning 
Illegal Suites - Hardship Cases, and reports as follows: 


cent 'd . 
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COMIdlTTEE OF THE WHOLE 


MOVED by Aid. Puil, 

THAT the Committee of the Whole rise and report. 


- CARRIED UNANIMOUSLY 


MOVED by Aid. Puil, 
SECONDED by Aid; Bellamy, 

THAT the report of the Committee of the Whole be adopted. 


A. Allocation of Land for Road Purposes 
(Block A of District Lot 3603, Plan 
16952, False Creek) 

MOVED by Aid. Ford, 
SECONDED by Aid. Kennedy, 

THAT WHEREAS Her Majesty the Queen in Right of the Province 
of British Columbia has, by Crown Grant, conveyed to the City of 
Vancouver the following described lands: 

Block A of District Lot 3603, Plan 16952 for so long as the 
land granted is used for road purposes; 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for road purposes; 

THEREFORE BE IT RESOLVED THAT Block A, District Lot 360 3, 
Plan 16952, so conveyed, be and the same is hereby accepted 
and allocated for road purposes, and declared to form and 
constitute portion of road. 


- CARRIED UNANIMOUSLY 


MOTIONS 


- CARRIED UNANIMOUSLY 


ENQUIRIES AND OTHER MATTERS 


Alderman Rankin - 
Property at Nanaimo 
and Kingsway 


referred to a complaint received 
from the owner of property at 
4725 Nanaimo Street. The City 
is presently realigning the street 
and the owner is concerned that 
the retaining wall which the City 
is to be building along the 
easterly property line will come 
within three feet of his children's 
basement bedroom. 


Alderman Rankin requested that the 
City Manager investigate this 
matter and report back. 


The Mayor so directed. 


Alderman Marzari - 

Date of Central Waterfront 

Public Hearing 


queried if it would be possible to 
change the date of this Public 
Hearing which is scheduled for 
October 31, 1978. 


The Mayor directed the City Clerk 
to investigate the possibility of 
changing the date and report to 
him. 


The Council adjourned at approximately 11:20 p.m. 
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MANAGER'S REPORT 


DATE October 13 , 1978 


TO: 


VANCOUVER CITY COUNCIL 


Review of the Transportation Implications of the Proposed 
PNE Multiplex 


CLASSIFICATION: INFORMATION 
The City Engineer reports as follows : 
" INTRODUCTION 

On August 16, 1978, the Pacific National Exhibition presented a proposal for a 
major redevelopment of Exhibition Park. This included construction of a 60 000 
seat covered stadium and major exhibit and agricultural facilities to replace 
the existing outdated facilities. 

N.D. Lea and Associates have examined the transportation needs and traffic impli- 
cations of this proposed Multiplex in terms of the existing situation and future 
transit and parking requirements. In addition, they have proposed a concept to 
manage the future transportation demands of this development so that their impact 
on the adjacent street system and residential areas is minimized. 

The purpose of this report is to review the traffic situation in the vicinity of 
the PNE, present the major points and deficiencies of the traffic plan, and bring 
to Council's attention the impact the Multiplex could have on this area of 
Vancouver . 

PNE ACCESS AND ALTERNATIVE SITES 

The activities carried out at the PNE, notably major public assemblies for sports 
and other events and the annual fair, create a need for major access facilities. 
There are few, if any, locations in the region that combine major land assembly 
with the high degree of accessibility required for the PNE. For major events, the 
PNE may attract more visitors in an hour than the downtown area does (50 000 per 
hour to the PNE, compared to 40 000 to downtown). Thus, wherever these facilities 
are located, a degree of congestion must be expected. 

The present PNE location presents some advantages in this regard. The Second 
Narrows Bridge and 401 freeway have highly developed feeder-street systems in the 
city. For major events, this system is modified so that both the freeway /bridge 
facilities and the feeder streets serve as access to the PNE. In a sense, the 
PNE is 'usurping' facilities built for other purposes. 

One other potential location for a stadium site would be downtown, as recently 
proposed for False Creek. However, an examination of the False Creek site 
indicates it is unsuitable for the following rea§ pns : 

1. Access to the downtown is presently congested and stadium facilities would 
'usurp' this access, creating major congestion problems and economic impacts. 

2. Access into False Creek is presently very limited. 

3. There is no hope of providing 7000 available parking spaces within walking 
distance of False Creek as now provided within the PNE site. 

Were the facilities located elsewhere in the region, it would be necessaty to 
assemble a large enough site to provide not only for a stadium, but also for all 
the regional parking. Finding such a large area and the prohibitive cost 
involved in assembling it and building access facilities would appear to dismiss 
the prospect of a viable alternative location. Furthermore, a new location would 
inevitably be less central to the regional population, resulting in longer travel 
distances and less opportunity to provide an attractive transit alternative. In 
addition to creating a second PNE-type atmosphere and associated negative impacts, 
the present site would remain as an active public area, resulting in double the 
impact presently experienced. 

Accordingly, the present PNE site must be considered an appropriate site for 
major public assemblies. However, this site is not without its problems, most 
notably congestion and traffic and parking impacts on surrounding residential 
areas. These are problems that must be resolved before expansion of PNE facilities 
could proceed. 
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REVIEW OF TRAFFIC SITUATION 

The PNE is surrounded by well-developed major streets that are critical to the 
needs of the region in providing through traffic movement between municipalities. 
Cassiar, on the east, is serving as an imcomplete link between two ends of the 
401 freeway, and, at over 55 000 vehicles per day, is currently the busiest 
street in the City. The PNE is also adjacent to residential lands on three sides. 

Historically, the major streets surrounding the PNE have experienced traffic 
growth patterns somewhat higher than many other major streets in the City. This 
is because these streets act as funnels to a few 'exit' points, similar to the 
Oak and 70th area in Marpole. Growth patterns are shown in Figure 1. Analysis 
of some of the key intersections shows that they are at, or approaching, saturation ' 
point, i.e. during the peak hours they are unable to meet existing traffic demands 
effectively. In particular, Cassiar and Hastings is a major congestion point and 
traffic uses short-cut routes on local streets to avoid this location. As a 
result, the 'rush hour' is gradually expanding to cover more and more of the 
morning and afternoon. Similarly, increased trucking and use of the automobile 
at midday has led to increased congestion and delays during this time as well. 
Gradually, rush hour is becoming a day-long event. 

Traffic generated by the PNE, then, is additional to this present situation. 
Since most events do not occur in peak hours, PNE traffic is able to make effective 
use of existing facilities, primarily in the evening hours. It is only during the 
annual fair that PNE activities and region-wide traffic come into direct conflict. 

The PNE impact on surrounding areas occurs in two forms. Increased movement of 
vehicles is one, on both arterial streets and local residential streets. The 
second is the presence of parked vehicles on residential streets which persists 
despite extensive restrictions and enforcement. 

Since the last PNE review, on-site parking has kept pace with demand for paid 
parking. The significant point to note is that peak attendance has not changed, 
but there is an increasing number of days throughout the year that events are 
scheduled. As a result, the impact on surrounding streets has worsened in that 
it is now more frequent. 

In recognition of this problem, the PNE has provided relatively high quality parking 
lots at reasonable prices, with a rationalized access and egress system that mini- 
mizes motorist delay. The consultant points out that serious delays in exiting 
from an event are a result of a lack of capacity at the surrounding intersections - 
not too unreasonable considering the surge loadings imposed. 

Transit has always been recognized as a means of stabilizing the impact the PNE 
has on the area. Charter buses, special buses from shopping centres, and increased 
regular service during major events are all used. Although transit figures are 
incomplete, it appears that transit use at large events has remained at around 
8-10% of the attendance, meaning it has kept pace, but has not increased signifi- 
cantly since 1971. 

IMPACT OF THE MULTIPLEX 

The PNE Multiplex proposal consists of a 60 000-seat stadium to supersede Empire 
Stadium, a major exhibit facility of 227 000 sq. ft., and an agricultural exhibit 
facility of 239 000 sq. ft. Much of the exhibit facilities would replace existing 
outmoded buildings which would be demolished. In terms of the frequency of events, 
the following table outlines the events that would be accommodated by the Multiplex: 

1. 19 consumer shows, an increase of 7 

2. 14 Trade shows, an increase of 6 

3. Present number of football and soccer games 

4. Three major concerts (new) 

5. 9 days of religious meetings, increase of 1 

6 . 10 thrill shows (new) 

7. 5 major dinners and functions, an increase of 2 

8. 9 animal shows, an increase of 2 

9. 5 major misc. events, 300 minor misc. events. 
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It is estimated that with this facility, annual PNE attendance could increase 
by 37% to 5.5 million people (in 1981). Annual growth would then stabilize 
at around 8%. Referring to the table above, it becomes apparent that the 
increase in overall attendance could be attributed to both an increase in peak 
attendance (football games) and a rise in the frequency of smaller miscellaneous 
events . 

Since 1971, attendance has doubled, and parking and through traffic use of the 
residential streets have become much greater problems, more because of the 
increase in frequency than any large increase in attendance at single events. 
With construction of the Multiplex, this problem would worsen and could become 
intolerable if left untended. 

TRAFFIC MANAGEMENT PLAN 

N. D. Lea, the transportation consultant retained by the PNE, carried out an 
analysis of the traffic situation, based on a range of events with a maximum 
attendance at 72 000. This would be representative of concurrent events in the 
Multiplex and Coliseum, but does not deal with conditions during the annual 
exhibition. Ths present attendance figure for Labour Day is 130 000, and this 
could be expected to be higher if the Multiplex were constructed. 

To accommodate the expected attendance, a number of strategies were evaluated. 
From these, the consultant has prepared a Traffic Management Plan for access 
to Multiplex events . 

The Plan, summarized below in four points, is not necessarily the ultimate 
strategy, but does represent a starting point for development of a final plan 
to meet the needs of PNE users, management, adjacent residents and surrounding 
municipalities . 

(1) Transit Services 

It is proposed to provide the following: 

- A bus terminal on the west entrance to the grounds to provide convenient 
drop-off facilities, and store eighty (80) buses; 

- A transit terminal on the existing park-and-ride lot to replace the Kootenay 
Loop ; 

- An express bus shuttle to the closest downtown parking areas; 

- Express bus service to major events from park-and-ride lots within three 
to five miles of the PNE grounds. 

It is also proposed to take advantage of any new transit modes (LRT, commuter 
rail, etc.) if and when provided, noting, however, that these modes would only 
marginally improve future transit usage because of their limited service areas. 

(2) Parking Facilities 

It is proposed to maintain the present level of off-street parking (7 700 spaces) 
by replacing 1600 spaces displaced by the Multiplex, plus provide for the future 
addition of some 1 000 to 1 700 spaces depending upon the need experienced. 

The plan proposes the creation of parking spaces in the following areas: 

- AOO to 700 spaces in land reserved adjacent to Cassiar Street; 

- 600 spaces within the west entrance bus terminal; 

- 1 000 spaces within a new transit terminal at Hastings and Cassiar; 

- 1 000 spaces in a parking structure on the northwest corner of the groimds. 
Parking on neighbourhood streets is assumed to remain approximately at present 
levels . 

(3) Accessibility 

The plan recommends grade-separation of the intersection of Cassiar and 
Hastings Streets. This would provide direct relief to the most congested 
location in the access area, but is not examined in detail in the N. D. Lea 
study, nor are sources of funds indicated. 


Also proposed are one or more pedestrian grade-separations across the major 
arterial streets. For small to medium events, the off-street parking capacity 
is adequate providing that twelve percent of the trips are made by transit. 
This can be achieved by modest improvements in the existing transit service. 
For .large events, special transit shuttle buses to park-and-ride lots would be 
implemented, to achieve a 20% transit share. 

(4) Incentive Program 

Two main strategies are proposed for further study: 

1. A proposal to build both parking and transit charges into admission prices. 
This idea has considerable merit, but will require much effort to achieve 
implementation ; 

2. A simple increase in the cost of parking: 

(a) To encourage patrons to "car pool" 

(b) To attract more transit usage because of the higher on-site parking 
rates . 

This, of course, would simply make on-street parking more attractive. 
EVALUATION OF THE TRAFFIC MANAGEMENT PLAN 

To accommodate the demands created by the Multiplex effectively and minimize 
the impact to the adjacent area, serious consideration will have to be given 
to the following major points presented in the Traffic Management Plan: (see 
figure 2) 

1) relocation of the Kootenay loop closer to the PNE; 

2) a transit terminal on the west side of the PNE; 

3) express bus service to close-by park-and-ride lots; 

4) grade separation of the Hastings and Cassiar intersection and pedestrian 
crossings ; 

5) expansion of the number of off-street parking spaces; 

6) re-evaluation of the parking costs and method of assessment. 

The plan concentrates heavily on provision of an efficient and appealing transit 
service accommodating 20% of the total trips. This is a reasonable objective if 
a sufficiently attractive service can be provided. Relocating the Kootenay Loop 
and a new west side terminal would go a long way in enhancing this service. The 
report, though, does not fully address the feasibility of obtaining satellite 
park-and-ride lots. N. D. Lea point out there is a potential for an additional 
5 000 parking spaces within 3-5 miles. 

A shortcoming of the plan is that it does not deal with the present problem of 
parking on residential streets. This means the local problem would remain and 
in fact would worsen. Certainly it would not be appropriate to propose to 
handle all of the increase in patronage by an increase in parking, because this 
would reduce the attractiveness of transit and could exceed the capacity of 
feeder streets. However, some additional on-site parking beyond that envisaged 
in the plan should be provided in order to reduce the parking problem presently 
occurring on residential streets. 

The report points out that present PNE parking facilities are used to capacity 
only occasionally. However, many of these spaces are quite remote from events, 
particularly football and hockey games. The attractiveness of on-site parking 
could be enhanced through construction of a parking structure adjacent to the 
Multiplex, Coliseum, and race track. 

This would also serve to generate more revenue, though in all probability it 
would not recover capital costs. It should also be noted that a re-assessment 
of the Resident Parking Only Zones will have to be made because of the shift in 
location of the 'prime' generator. Other strategies to control PNE parking 
within the residential areas should also be examined. 


Grade separation of the Cassiar and Hastings intersection is a desirable and 
worthwhile proi)()sal. Cassiar Street, lined with private residences on both sides, 
handles very high traffic volumes, in excess of 55 000 vehicles per day, much of 
which is through traffic from the 401 freeway to Second Narrows Bridge. Council 
is on record as asking the Province to complete the Cassiar Link of the Trans- 
Canada Highway; the Multiplex would contribute to the necessity of doing this. 
Grade -=>paration at Hastings would be a valuable project, but eventually could 
result ^n increased problems elsewhere, such as at Cassiar and Adanac. Therefore, 
this project must be viewed as a worthwhile first step in a plan to upgrade in 
some fashion the entire connection from 401 to Second Narrows. 

Other intersections in the area will also have to be investigated and are not 
dealt with in the report. The consultants mention that already the limiting 
factor in exiting the PNE is inadequate intersection capacities. Improvements 
to some of these intersections (eg. left turn bays, local street widening, etc.) 
may prove necessary, as it is only through these arterial improvements that 
traffic through the residential areas can be minimized. 

SUMMARY 

A. Present PNE site is appropriate for a multiplex- type development because: 

good access from the north shore and the east is available via the 
Second Narrows Bridge and the 401 freeway; 

- surrounding streets are in good condition and site access from these 
streets is well developed; 

- the site is already assembled and can accommodate the proposed facilities 
if properly designed. The cost to assemble a new site elsewhere, construct 
access facilities and provide 7-9000 parking spaces would be prohibitive. 

- it is central to the densely populated part of the region, providing the 
potential for good transit access. 

In addition, the site is adjacent to a presently well-developed transit 
corridor which, coupled with new on-site transit terminals, could provide a 
significant improvement in transit service. 

B. Based upon a transportation impact analysis carried out by N.D. Lea and 
Associates, it appears that existing transit technology and street facilities 
could service the Multiplex, subject to implementation of a traffic manage- 
ment plan. 

Key items necessary in accommodating this growth are: 

- a concerted effort to improve transit; 

- a parking fee structure and additional improvements that will increase 
the use of on-site parking; 

- improvements, where necessary, to some of the intersections in the area, 
especially grade separation at Cassiar and Hastings; 

- improved traffic flow and pedestrian accessibility to the grounds. 
These items represent a good starting point for further study and analysis. 

C. In qualification of the above, it must be noted that congestion and parking 
problems would continue to be associated with the PNE, as they would with 
any other location for the Multiplex, and that these problems would become 
more frequent. Deficiencies exist in the management plan in that it does 
not deal with the annual fair, nor does it attempt to reduce the level of 
impact on adjoining residential areas. 

Minimizing of these problems will require considerable detailed study and 
cooperation between all affected parties over the next several years. 
However, it should be possible to solve the problems of congestion and 
related adjoining neighbourhood impacts to the extent that these problems 
are not increased with development of the Multiplex." 

The City Manager submits the above report of the City Engineer to City Council 
for INFORMATION. 

FOR COUNCIL ACTiOM SEE ?AGE(S) .361 
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CITY PLANNING 
«. U^rnkji DEPARTMENT 

DATE October 13, 1978 

TO: City Manager ^£or City Council) 

SUBJECT: P.N.E. Multiplex Proposal 
CLASS TFICATION: INFORMATION and CONSIDERATION 
The Director of Planning reports as follows: 
"I. PURPOSE 

The purpose of this report is to make some preliminary comments 
on the PNE Multiplex proposals as described in material contained 
with a letter from the PNE received September 26, 1978 (a copy 
of the letter is attached as Appendix A) . It should be noted 
that it has not been possible within the time available to 
co-ordinate this report with other City Departments. 

II . BACKGROUND 

In September 19 77 the Action '78 concept for the future of the 
PNE was presented. This concept envisaged a wide ranging 
redevelopment of the PNE grounds including a revamped annual 
fair along a Disneyland-type theme, new exhibit areas and a new 
45,000 seat stadiiim. A staff report of December 1977 described 
a number of concerns raised by the Hamilton, Doyle concept. 
Council generally agreed with the concerns noted in the report 
and asked the PNE to take note of them in further planning work. 
Council also agreed to meet with the PNE Board. This meeting 
occurred on February 28, 1978 at which time both Council and the 
PNE Board agreed to a co-operative planning process. 

In May 1978 the City Manager initiated meetings with the PNE 
and it was agreed to set up a PNE Liaison Committee having 
membership from the Vancouver City Planning Commission, GVRD, 
PNE, Parks Board, Engineering Department, Finance Department, 
Planning Department and Social Planning Department. Subsequently, 
several meetings of the Liaison Committee were held with little 
progress being made towards a co-operative planning process. 
Having reported the status of its work to Council on August 15, 
1978, the Liaison Committee concluded that it would be more 
productive to await a specific proposal from the PNE. 

On August 16, 1978 the PNE unveiled its Multiplex proposals at 
. a special Board meeting. In subsequent discussions be tween staff, 

|i the Mayor, and the Chairman of the Planning and Transportation 

Committees, it was decided to await receipt of a rezoning 
application and supporting studies such as the N. D. Lea Traffic 
Study before reporting to Council with preliminary reactions. 

To date a rezoning application for the PNE grounds has not been 
received. However, on September 26, 1978 the Director of Planning 
received the letter (attached as Appendix A) from the PNE General 
Manager which asked that a report go to Council as soon as possible. 
The principal concern of the PNE appears to be a desire to learn 
of Council's position on the appropriateness of the PNE site for 
the Multiplex facilities. Following this, the PNE would proceed 
further with investigating funding possibilities and doing more 
detailed planning. 

Project Description . It is assiomed that all members of Council 
have received copies of the PNE Multiplex presentation brochure. 
However, the selection of the key material from that brochure is 
attached as Appendix B, including: 

- Project description; 
I - Site Plan; 

- Sections looking north and west; 

- Hastings Street elevation. 

Basically the Multiplex consists of a 60,000 seat sports stadium 
integrated with an exhibit area including 22 7,000 sq.ft. of general 
exhibit space and 238,900 sq.ft. of agricultural exhibit space. 
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The cost is projected to be over $163,000,000 including parking 
and site improvements assuming a construction start in October 
1979. Construction is estimated to take three years with 
completion at the earliest in 1982. The stadium is proposed to 
be an oval shaped structure enclosed by two giant curving beams 

hich support a concave dish shaped roof to provide climate 
control. The stadium is located on the north side of Hastings 
Street just east of Renfrew and has an approximate length of 
900 ft. along Hastings Street and a depth from south to north of 
about 560 ft. The height varies with the structure next to 
Hastings Street being approximately 125 ft. above the lowest 
point of Hastings Street while the north side of the stadium 
rises to almost 200 ft. above the lowest point of Hastings Street. 

For further details see Appendix B. 

Ill . INTRODUCTION 

The PNE is to be commended on coming forward with a beautiful, 
soaring, futuristic stadium design. With this exception, however, 
the PNE Multiplex proposal raises the same basic questions and 
concerns that were raised by the previous Hamilton, Doyle proposals, 
and which have been discussed at meetings of the PNE Liaison 
Committee. These concerns are as follows: 

Economics , including costs, priorities and possible benefits. 

Transit, Traffic and Parking , including the problem of on-street 
parking in residential areas. 

Alternate Sites . Are there sites which might be better than the 
PNE site from a transit service or other point of view? 

Site Planning and Phasing . Is the building proposed part of a 
long range plan for the future of the entire PNE grounds? 

Process and Timing . Will the development review process allow 
sufficient opportunity for all affected by the proposal to express 
their opinions? 

It should be noted that design details are not considered to be an 
issue at this stage in the planning. 

This report briefly comments on each issue in order to highlight 
the most significant concerns and suggest ways of dealing with 
them. Council should be aware that this report has been prepared 
to meet the need for some fast initial reactions. It is not the 
result of extensive analysis but a consensus of staff opinion eind, 
in places, rough estimates of possible impacts. 

IV. ECONOMICS/PRIORITIES 

(a) Public spending priorities 

The priority given to this project by the City might well 
depend on whether the City will be asked to share in capital 
or operating costs. 

However, even if there were no significant costs to the City, 
Council might still wish to express its views on the relative 
priority of this project to the principal funding agencies, 
which at this time appear to be the provincial and federal 
governments. For example, would the City rather see senior 
government funds spent on the proposed LRT system. Convention 
Centre, or health care projects? 

(b) Needs 

The President of the PNE has stated that professional sport 
will die out in Vancouver if a stadium is not built within 
three years. We have not evaluated this statement but the 
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argument seems plausible given the fact that other cities 
have larger and more modern stadiums. 

There is a recognized need for up-to-date exhibit facilities 
particularly to replace the older agricultural buildings 
and the Show-Mart. However, it could be argued that the 
PNE is still getting by adequately in older buildings and 
is still making profit on exhibits and the annual fair. 

It should be noted that there is also a need expressed by 
many people to improve the annual fair. This need is not 
addressed in the current Multiplex proposals. 

(c) Benefits 

These are difficult to assess. They include, however, 

benefits to professional sports, organizations, players and 

spectators. The Ward Economic Report notes for example, 

on page 28, that 'the improved facilities will represent 

a considerable increase in revenue to the football and soccer 

clubs ' . 

Other benefits will accrue to businesses, trade organizations 
and consumers. The PNE operations will benefit by a factor of 
three assuming they do not pay for capital costs. 

Benefits will also accrue to the economy and people of B. C. 
and the residents of the City taken as a group. However, 
it is hard to assess these benefits because the PNE has 
not supplied information on the future economic impact of the 
Multiplex. The study submitted carried out by Margaret 
Degrace of UBC deals only with the existing PNE operations. 
In that report an annual total of $53 million in direct 
benefits to the Greater Vancouver Region economy was estimated. 
From this, it might be fair to assiame that benefits would 
increase in proportion to increased PNE attendance as a result 
of the Multiplex. These are projected to grow by 47% (page 
24, Ward Report) by 1981 - 1982 (not including the annual fair). 

(d) Capital Costs 

The Multiplex capital cost is estimated between $163.5 million 
and $180 million depending on the start of construction. 

Two initial reactions are: 

i) The cost estimate may be low as it does not include the 
three million for grade separating at Hastings and 
Cassiar, the cost of related street improvements, 
the cost of purchasing buses for an effective Park 'N 
Ride system, or the purchase or lease of land for outlying 
Park 'N Ride lots. All of these could result in additional 
capital costs in the order of $20-40 million. 

ii) The projected Multiplex operating surplus (see page 29 
of the Ward Report) is sufficient to amortize less than 
one-fifth of the capital costs at year 1 (1981 - 1982) , 
rising to about a quarter of the capital cost in year 10 
(1991) . This leaves four-fifths of the total capital cost, 
that is at least $128 million to be funded from other 
sources . 

Conclusion . Based on figures supplied by the PNS, the possible 
direct annual benefits of the PNE Multiplex might total $5 
million if completed in 1982, not including 500 construction 
jobs created for three years while the building is under 
construction. If this is correct, it would represent a 3% 
annual return on an investment of $160 million. 

(e) Operating Costs/Revenues 


Generally the Ward Report on the economic analysis of the 



Multiplex projects a conservative estimate of PNE Multiplex 
operating revenue. It is estimated (page 1) that the PNE 
operating surplus will increase from $1.29 million in 1977 
to $3.55 million in 1981 - 1982 in constant 1977 dollars. 
The estimate is felt to be conservative because it assumes 
no change in operating agreements with the soccer and football 
clubs and only a modest increase in revenue from the annual 
fair . 

Nevertheless the report seems to have a number of omissions 
as follows: 

1. Parking revenue, or other revenue, will be required to pay 
for costs of transit services and other elements of the 
transportation plan. 

2. There is no provision made for payment to the City of rent, 
grants in lieu of taxes, or other levies. 

3. The decline in PNE revenues during the three-year Multiplex 
construction period is not recorded. 

As noted above the major omission is the absence of any 
provision for servicing the capital debt created by the 
Multiplex. 

TRANSIT, TRAFFIC AND PARKING 

This topic is covered by the report 'Traffic Access and Parking' 
by N.D. Lea and Associates Ltd., submitted with the material 
received September 26, 1978. 

The report begins to outline a strategy for providing transportation 
to the proposed Multiplex but it could not be characterized as a 
very thorough analysis. We agree with some of the basic principles 
set out in the report, that is: 

1. To provide more transit service; 

2. To ensure that available off-street parking is used up before 
on-street parking is considered; 

3. To improve traffic flow and pedestrian accessibility; 

4. To manage transportation by adminstering it 'as completely 
as other aspects of the PNE' (page 58), including: 

' i) scheduling of events by crowd size so as to minimize 
large traffic concentrations; 

ii) co-ordination of transit schedules and services; 

iii) monitoring of parking availability; 

iv) monitoring of traffic route conditions; 

v) piiblic information service on transportation.' 

Overall, however, we feel that the report has serious deficiencies 
and is highly optimistic in stating that (page iv) 'the proposed 
Multiplex can handle the design atttendance effectively with 
existing technology provided that the traffic management plan 
described in the report is introduced,' 

Our main criticisms of the transportation proposals can be 
summarized as follows: 

1. The report accepts a large number of cars (8,000+) parked 
on the surrounding residential streets whenever major crowds 
(60,000+) occur. 
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Regular Council, December 22, 1970 9 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Report of Special Committee 
re Illegal Suites (cont'd) 


(a) The following applications recommended for approval by 
the sub-committee, be approved: 

Mrs, Edith Boxer (owner), 4289 Oak Street 

Sik Wai Chow (owner) , 2301 Fraser Street 

Mrs, Lillian Darby (tenant), 995 East 64th Avenue 

Mrs, C. D'Arcey (tenant), 196 East 22nd Avenue 

Samuel East (owner), 5098 Moss Street 

Mrs, E. Jensen (tenant), 4208 John Street 

Mrs, Violet K. Karn (tenant), 1338 Grant Street 

Mrs, Mar.jorie Perreault (tenant), 985 East 64th Avenue 

Mrs. Kaethe Schmiedecke (tenant), 3367 Kingsway 

Mrs. Jacqueline J, Simpson (owner), 2741 Graveley Street 

(b) The following applications be approved for one year 
from the date of this resolution: 


Margaret Patricia Carlson (tenant), 5751 Earles Street 
Amrik S. Gill (owner), 2846 East 14th Avenue 
Mr, Kashmir Johal (tenant), 431 S.E. Marine Drive 
John McCaffrey (tenant) , 303 East 56th Avenue 
George Salatelis (owner) , 2476 West 7th Avenue 

(c) The following applications be not approved: 

Mrs. Winnifred Brown (owner), 1424 East 10th Avenue 
William Vinton (owner) , 743 East 14th Avenue 

(d) With respect to the above mentioned, the City Building 
Inspector be instructed to carry out the policy as adopted 
by Council on December 17, 1963, and as amended by 
Council on November 10, 1964." 

MOVED by Aid. Broome, 

THAT the foregoing report of the Special Committee re 
Illegal Suites - Hardship Cases, dated December 11, 1970, 
containing clauses (a) to (d) be approved. 

- CARRIED 

K. Balance of 

1970 Vacational Entitlement: 
Certain Employees 


The Council considered reports of the Board of Administration 
dated December 21st and December 22nd in regard to the balance 
of 1970 vacation entitlements outstanding as follows: 

A.R. Betholl, Administrative Analyst - 9^ days 

D.J. Reid, Supervisor, Data Processing Operations - 10 days 

M,M, Harrell, Chief License Inspector and Business Tax 
Collector - 20 days 

R.S, Lyons, Acting Assistant Chief License Inspector 
and Business Tax Collector - 15 days. 

MOVED by Aid. Rankin, 

THAT the outstanding 1970 vacation entitlements of the afore- 
mentioned employees be carried over to 1971, pursuant to recommend- 
ation of the Board of Administration. 


- CARRIED 


Large crowds are likely to occur four times as often once 
the Multiplex is completed, but this information is omitted 
from the report (see Appendix E.l). 

The projections of future transit ridership on page 61 of the 
report projecting a future decline in the nxamber of on-street 
parking for major events, are highly optimistic. If some of 
the assumptions are varied, the number of cars parking in 
the surrounding areas could easily be 13,000 or more rather 
than the 8,00 cars assumed by the consultant (see Appendix 
E.2) . 

The major omission of the Traffic Management Plan is the 
lack of any proposal to restrict on-street parking in 
surrounding areas. This is discussed in the report (page 53) 
but not pursued presumably because in the consultant's 
projections the streets are needed for parking whenever major 
crowds occur. We believe that both incentives to use PNE 
off-street parking spots and transit, and restrictions to 
prevent on-street parking are necessary. 

The report does not include a map of the areas proposed to be 
used for on-street parking. A map has, therefore, been 
prepared (see Appendix E.3) which indicates: 

- The extent of on-street parking recorded for a medium-sized 
crowd of 38,000 on July 25, 1978. 

- The minimum areas needed to park 8,000 cars (solid line) and 
13,000 cars (dotted line) on the surrounding streets, assuming 
that residents' cars could be parked off the street. These 
lines correspond roughly with a fast (4 mph) 10-minute and 
15-minute walk to the Multiplex. 

Council should note that about 20,000 people live within 
the 10-minute boundary area and about another 15,000 people 
within the 15-minute boundary area. 

The Park 'N Ride proposals (page 44) are unlikely to be 
acceptable or effective. We suggest instead that four or 
five large sites be found, each capable of parking from 
2,000 to 3,500 cars, in locations such as: 

- North Vancouver, the north end of the Second Narrows Bridge; 

- Burnaby, the Still Creek area east of Boundary Road or 
Brentwood Shopping Centre; 

- Vancouver, Vanterm parking, plus the Grandview and East 
False Creek Flats industrial areas. 

Approximate costs for an effective Park 'N Ride system might 
include : 

- $23.8 million for 280 buses; 

- $1 million for special traffic control; 

- Up to $16 million for the purchase of Park 'N Ride sites 
(or equivalent annual lease costs) . 

It is unrealistic to suppose that crowds can be limited to 
60,000 when the Multiplex opens in 1982 (see page 61), and 
that 1700 parking spaces can be added later to accommodate 
crowds of 72,000. 

In theory the maximum attendance for PNE events could be 
legally controlled through an operating agreement which would 
make available attendance records to the City and would 
include enforcement and penalty provisions. 

In practice, however, the pressures to market the Multiplex 
facilities to the maximum would produce crowds of over 72,000 
from the start, and probably much larger (see Appendix E.l). 
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To be workable, all elements of the Transportation Plan should 
be in place and operating when the Multiplex opens. 

Most of the proposals in the N.D. Lea report could be 
implemented immediately. Whether the Multiplex is built or 
not, the PNE should be requested to begin implementation of 
the strategies described in the report. Part of this work 
should include a survey of residents living within five blocks 
of the PNE to determine their opinions regarding the parking 
situation. It would be useful to know, for example, the 
proportion of residents who may welcome the chance of selling 
parking space to PNE visitors. 

Conclusion 

The PNE Traffic Report provides a basis for discussion, but does 
not constitute an effective transportation plan. The biggest 
unresolved question is how to remove 8,000 to 13,000 cars from 
residential streets in surrounding areas a mile or more away. 
The problems presented by the Multiplex on the PNE site suggest 
a need to look at alternate sites. These sites might provide 
more transit accessibility with less disruption to existing 
residential areas. 

VI. ALTERNATIVE SITES FOR MULTIPLEX FACILITIES 

The preceding discussion has illustrated that the existing PNE 
site has definite disadvantages in providing sufficient access for 
the large crowds involved. The site is not planned to be served 
by LRT, at least in the first phase, and is surrounded by mainly 
single family residential areas. The choice would seem to lie 
between either accepting that a very large number of people living 
in the City and in Burnaby within about a one-mile radius of the 
Multiplex will have their privacy invaded at least once a week 
throughout the year; or that a major extra cost will have to be 
added to purchase and run buses linking extensive outlying Park 
'N Ride terminals to the Multiplex. 

Ideally a rational process would be used to select a site which 
best combines the criteria of rapid transit service, bus transit, 
auto accessibility, and minimal disruption to residential 
areas. The interests of the various parties involved would be 
carefully recorded and costs and benefits assigned. With this 
approach the planning of rapid transit and the planning of major 
trip generators such as stadiums would be done together. 

In the real world we now have a specific proposal for a site which 
will not be served by rapid transit and while a separate team 
studies rapid transit possibilities independently. Moreover, 
it is apparent that only the PNE site offers the potential for an 
early completion of a new stadium in Vancouver. 

The location issue, therefore, becomes a question of timing and 
priorities . 

If Council thinks that a new stadium is an important priority, 

as urged by the PNE President, then the choice is restricted to the 

PNE site, and ways will have to be found to make the development 

work. 

However, if Council does not accept the need for undue hurry, 
and feels that there is sufficient concern raised by the problems 
in the neighbourhood, then the option exists to review alternative 
sites . 

It should be noted that the question is not whether the PNE site 
can accommodate the Multiplex in some fashion rather, we simply 
do not know at this point whether there may be other sites which 
could serve the travel needs of the Multiplex at less cost both 
to the community and to the transportation system. 


Based on a very preliminary examination, however, we believe that 
a case exists for a careful and objective cost/benefit study of 
the options. 

'■"e have reached this conclusion based on a very fast and superficial 
-nalysis of three possible sites. These are described in 
Appendix F.l. The sites are the PNE site, a downtown site on the 
north side of False Creek and a site in Central Park, Burnaby. 
No outer suburban sites were considered as they are not central 
to the regional population nor provide the potential for good 
transit access. Also, it has been assumed that the stadium and 
the exhibit areas cannot be divided and left in separate locations 
to provide reasonable operating feasibility. If a proper study 
were done, however, this assumption would need to be reviewed. 

Major variables are the potential to serve each site with rapid 
transit and the amount of disruption caused to residential 
communities . 

As noted in the N.D. Lea report, the problem is not medium-sized 
crowds of about 30,000 people, but large crowds of 60,000 people 
or more. In serving these large crowds light rapid transit could 
make a significant difference. 

An example is the recent football game on October 9, 19 78 in 
Edmonton between the B. C. Lions and the Edmonton Eskimos. It 
was reported that of the total crowd of 43,000, 23,000 arrived 
on the LRT line. 

If a stadium were located where it was served from two directions 
by LRT, then, depending on headways, train length, and degree 
of crowding, it would be possible to carry up to 30,000 people per 
hour to or from the stadium. 

With the present LRT routes that are being considered by the City/ 
GVRD LRT study team, there appear to be only two locations capable 
of being fed from two directions, and where a reasonably sized 
site could be assembled: 

1. Downtown . Assuming that the Arbutus line and the Burnaby line 
will be connected up in a loop through the Downtown if not in 
the first phase then at a later date. 

2. Central Park . In this option, a compensating park area else- 
where would have to be made available. The site, however, has 
a similar problem to the PNE site as it is surrounded by 
existing residential areas. 

A Third Option 

There remains a third possibility which could be investigated to 
provide two-way LRT service to the present PNE site. 

With this option the proposed LRT line approaching Vancouver from 
Burnaby could be routed north along Boundary to Hastings and then 
west to the Downtown (see Appendix F.l). 

It is understood that further study of this option is precluded 
by the present terms of reference for the second phase of the LRT 
study. However, if Council wishes to encourage the development 
of a new stadium for Vancouver within the next few years, this 
LRT option might offer a way of providing a high level of transit 
service and yet significantly reduce the impact of parking and 
traffic problems in the surrounding residential areas. 

However, it should be emphasized that this option has not been 
tested, even at a preliminary level — it is simply an idea for 
further investigation. 

Conclusion 


It would clearly be desirable to relate the planning for a new 
stadium with the planning for an LRT system. At the same time 


many people feel a sense of urgency to start building new 
stadium and exhibit facilities. 

Studies either of other sites or of other LRT routings will take 
■^ime and money. The PNE has estimated a one year's delay would 
_esult in increased construction costs of 10%. A study of other 
sites could result in delay by up to two or three years, not 
because of the time to do the study, which might take three months 
if a budget of $20,000 to $30,000 were available, but because 
the organization is not in place to build on an alternative site. 

So unless Council is prepared to accept this delay there will be 
little point in doing the study. 

However, a study of alternate LRT routings to serve the PNE site 
need not delay construction of the Multiplex as it could be 
concurrent with more detailed design work. However, it could 
set back the study program of the LRT study team by up to three 
months, as consulting work is about to begin on detailed engineering 
design for the B. C. Hydro right-of-way route to Burnaby and 
New Westminster. 

The question of whether to study alternate sites for the Multiplex 
is therefore included in the recommendations at the end of this 
report. 

VII. SITE PLANNING AND PHASING 

This section discusses the overall long-term planning of the 
PNE grounds. 

The temptation to immediately become immersed in architectural 
and design details is enormous when presented with a set of plans 
similar to those for the Multiplex. However, there may be the 
opportunity to avoid costly planning errors if this temptation 
is avoided. It should be remembered that one year ago the PNE 
through the consultant report Action '78 took a reasonably 
comprehensive view of their future operations. One of the main 
objectives then was to revitalize the annual fair with new 
buildings and a new sense of direction. 

The current proposal is to build one building providing a stadium 
and exhibit areas. 

The question must be asked then of what happened to the other ideas 
including the fair, what happened to the proposals for the overall 
development and improvement of the PNE grounds. 

From the material submitted by the PNE with the Multiplex proposals, 
there is no evidence that any site planning or evaluation has been 
carried out. The relationship of this building to the overall site 
and its eventual development does not appear to have been part of 
the architect's terms of reference. There is no explanation as to 
why the stadium is located on Hastings Street or if alternatives 
have been looked at, why they have been rejected. 

As with any development in the City of Vancouver, the Planning 
Department has a responsibility to ensure that development is 
phased in such a way that it will lead to a logical long-term 
development of the site to the benefit of the City and the region. 

To illustrate the type of reasoning process we believe should be 
pursued prior to the detailed design stage, we have done a 
preliminary analysis of four different locations within the PNE 
grounds that the Multiplex might be located. The following 
criteria has been used: 

1. Retain Fair in operation while stadium under construction. 

2. Keep parking spaces while stadium under construction. 


3. Keep Empire Stadium operating until Multiplex completed. 
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4. Race track area not to be altered. 

5. Place stadium where it offers least possible visual obtrusion. 

6. Put stadium to where it will reduce pressure on on-street 
parking in residential areas. 

7. Locate stadium next to Coliseum/Agrodome for economies in 
transit, parking and common use of exhibit areas. 

8. Separate transit from automobile traffic. 

9. Select access points to streets which can best accept traffic: 

(a) from a Traffic Engineering viewpoint; 

(b) from a Land Use/Environmental viewpoint. 

10. Maintain future options re Disneyland or other 'public' uses. 

11. Be sensitive to links and compatibility with adjacent uses and 
areas . 

Appendix G to this report describes how three alternate siting 
arrangements compare with the siting proposed. While this 
analysis is not conclusive, there would appear to be a case for 
looking both at a stadium site in the northeast corner of the 
PNE grounds or failing that to investigate varying the Multiplex 
around the current site but locating the stadium further north 
and allowing the public and exhibit areas to enjoy a southerly 
exposure . 

Conclusions 

For a major development such as the Multiplex, the City should be 
satisfied that the building is being constructed in the right 
place relative to future possibilities and the surrounding area. 
From the information submitted we are not satisfied that the 
building is located most effectively. Site analysis information 
indicating a logical thought process would need to be made 
available . 

In the letter from the PNE General Manager received September 
26, 1978, the PNE states that it is impossible to submit any 
specifics in connection with future developments. We accept 
this statement but would point out that it is not necessary to 
have specific future plans in mind in order to carry out a 
reasonable analysis of future options. 

Leaving aside the larger issues of regional location and traffic 
and parking already discussed, the Director of Planning is unable 
to make a recommendation on the sitings proposed for the Multiplex 
based on the information submitted. 

It follows from this that the Department would be unable to 
support approval of a rezoning application to amend the current 
CD-I zoning on the basis of theinf ormation submitted. Further, 
we are unable to agree to the suggestion contained in the PNE 
letter that the PNE be permitted to redevelop the balance of its 
site outside the Multiplex proposal for some unspecified use at 
an unspecified future date. If the PNE is unable or unwilling 
to provide further details of its future development intentions, 
it would be necessary to include regulations or guidelines in the 
amended CD-I By-law which would allow the City the opportunity of 
referring major development proposals to public hearing before 
decision . 

This is consistent with Council's resolution of January 24, 1978: 

'THAT the City advise the PNE Board an application to amend the 
Zoning By-law for -the PNE grounds will be required to be submitted 
to a Public Hearing and approved by the City, prior to consideration 


of Development Permit Application to implement any part of the 
proposals ; 

FURTHER THAT a community impact assessment will be required as 
oart of the supporting documentation. ' 

VIII. PROCESS AND TIMING 

Concerns have been raised in the meetings of the PNE Liaison 
Committee that the schedule desired by the PNE to start 
construction of the Multiplex in the fall of 1979 may not 
provide enough time for the expression of varying opinions. 
It would also make changes or adjustments difficult during the 
planning design phase. 

Council is aware also that citizens in the local area have already 
formed an Ad Hoc Committee whose objective is to oppose the 
Multiplex plan. Undoubtedly there will be other viewpoints 
expressed once a formal rezoning application is filed by the PNE. 

It will also take time to develop a workable transportation plan 
for the Multiplex including an operating agreement with the PNE 
to limit the size of crowds. 

In view of these concerns, it would be helpful for Council to 
indicate if it wishes to vary its previous position that the PNE 
pursue its development proposal through the normal rezoning and 
development review procedures. 

IX. CONCLUSIONS 

A preliminary review of the material received from the PNE on 
September 26, 19 78 suggests that there is considerable uncertainty 
over whether the transportation demands of the Multiplex can be 
accommodated on the PNE site without serious degradation of the 
neighbourhoods within one mile of the site. 

Depending on the priority which Council assigns to this project, 
it could either initiate studies of alternate sites, or it could 
focus efforts on improving transit services, including LRT, to 
serve the present site. 

Concern has also been noted regarding the apparent lack of site 
planning for the long term development of the PNE grounds. 

Finally, the importance of allowing enough time to resolve issues 
during the planning stage has been stressed. 

X. CONSIDERATION 

In light of the above, the Director of Planning recommends that 
Council CONSIDER either: 

Recommendation A - 1 to 5 ; or 

Recommendation B - 1 and 2 . 

Recommendation A (Alternate Site Study) 

1. THAT Council request the GVRD to participate in a study of 
alternate options for the location of a major regional stadium 
and exhibit facilities, with costs estimated at $30,000 to be 
shared equally by the City and the GVRD. 

2. THAT the Director of Planning, in consultation with the GVRD 
and the City Engineer, be instructed to hire a consultant 

to carry out the study and report back within four months. 

3. THAT funds of $15,000 be made available to cover the City's 
share of the costs with a further $15,000 to be authorized should 
the GVRD decline to participate financially. 


4. THAT the City/GVRD LRT Study Team co-ordinate its work with 
the study of site options for stadium/exhibit facilities. 

. THAT the PNE be requested to give every assistance to the 
consultant to facilitate completion of the study. 

Recommendation B (Existing PNE Site 

1. THAT Council accept the PNE site at Hastings and Renfrew 

as a basis for further planning of major stadiimi and exhibit 
facilities at this time. 

2. THAT the City/GVRD LRT Study Team be requested to investigate 
alternative routings to provide direct LRT service to the 
proposed stadium and exhibit facilities at the PNE grounds. 


FOR COUNCIL ACTION SIZ PAGE{S) ..9.0:1..^ 
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MANAGER'S REPORT 

October 16, 1978 


TO: Vancouver City Council ^ 

SUBJECT: PNE Multiplex Proposal - Summary Report 

CLASSIFICATION: Consideration | 
The City Manager reports as follows: 

The City Manager and officials of the PNE agreed at a meeting September 19th 
to request a Council decision on the suitability of the PNE site for a Multi- 
plex facility. This is the major issue considered in this report. Accompanying 
reports from the City Engineer and Director of Planning address this question 
and provide additional background information on project economics and the de- 
velopment proposal on the PNE site. This report attempts to draw together 
the views in the two reports, and where appropriate, note the comments of the 
PNE President expressed in his letter of July 20, 1978, circulated by City Clerk. 

ECONOMICS /PRIORITY 

The Director of Planning has examined the overall priority and economic benefit 
from the project. In economic terms, the extra revenue generated by the Multi- 
plex would not justify the capital investment involved, but there would be an 
increase in operating surplus of about $2 million per year. The Director of 
Planning notes the absence of some key data in the material presented. Priority 
of the Multiplex project relative to others requiring major capital investment, 
with senior government support, such as LRT or a Convention Center, is raised 
as a question for Council's consideration. 


SITE PLANNING AND PHASING 

The Director of Planning notes that he has not been provided with information 
explaining and justifying the proposed siting within the PNE grounds. He ex- 
amines three alternative sites within the PNE, but comments that he is unable 
on the information supplied to recommend on the preferred location of the Multi- 
plex building within the PNE grounds. 

RAPID TRANSIT 

The Director of Planning discusses the desirability of planning major facilities 
such as the Multiplex together with LRT. The City Engineer makes no reference 
to LRT in his report; he advises that while It would be desirable to have LRT 
access to the Multiplex, this is not practical at the PNE. GVRD staff confirm 
that previous studies have found that providing LRT access to the PNE site is 
impractical, and the LRT studies should not be amended to respond to the Multi- 
plex proposal. 


TRAFFIC IMPACT - PNE SITE 

Both the Director of Planning and City Engineer point out that the proposal 
for dealing with traffic at the PNE site assumes continuation of at least the 
present level of on street parking, which is considered unacceptable. In ad- 
dition, the reports note that major activities will be much more frequent, 
and that some of the proposals such as Park and Ride may be impractical or 
expensive as proposed. 

Though they differ on the suitability of the PNE location, both the Director 
of Planning and City Engineer believe the PNE Traffic report provides a basis 
for initial discussion, if the facility is located on the PNE grounds. Both 
departments believe that the proposed traffic management plan would need sig- 
nificant improvement to deal with traffic impacts adequately. 
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ALTERNATE LOCATIONS 

Both the City Engineer and Director of Planning note that regional accessibility 
is a key factor in evaluating location, and the downtown (north side of False 
Creek) is a possible alternate. The City Engineer advises that a False Creek 
site would be unsuitable because: 

1) Access to the downtown is presently congested and stadium facilities 
would 'usurp' this access, creating major congestion problems and 
economic impacts. 

2) Access into False Creek is presently very limited. 

3) There is no hope of providing 7000 available parking spaces within 
walking distance of False Creek as now provided within the PNE site. 

The City Engineer also notes that the cost of obtaining a site elsewhere in 
the region of suitable size would be prohibitive. 


The Director of Planning believes there is a case for taking time to consider 
an alternative location — for example, in the downtown — when the possibility 
of linking up with rapid transit and existing bus systems and reducing neigh- 
bourhood impact are considered. However, he notes that it would take two - 
three years to put a suitable organization in place to build on an alternative 
site if it was found to be preferable. The PNE is, therefore, the only place 
available for an early start on the project. 

The following table developed by Planning and Engineering provides a preliminary 
comparison of a downtown and PNE site. 

NOTE ; The following list of issues Is not comprehensive nor does it 
consider the relative importance of each issue. 




SITE 1 


SITE 2 




PNE Site 


Downtown 


ISSUES 


Neut. Neg. 

Pos 

Neut. 

Neg. 

LRT Accessibility 


X 

X 



Residential Impacts 


X 

X 



Land Costs 

X 




X 

Short Term Feasibility 

X 




X 

Impacts on the PNE 

X 



?a 

X 

Impacts on Downtown 


X 



Street Accessibility 

X 



?_b 


Transit Accessibility 


X 

X 



TOTALS 

4 

2 2 

3 

? ? 

3 


The Director of Planning considers that if the Multiplex were downtown 
there could be positive overall impacts on downtown, including benefits 
to the hotel and tourist industry and also to the redevelopment of 
east False Creek. 


The City Engineer considers that the Multiplex would compete with exist- 
ing limited downtown access and parking, particularly in False Creek, 
which could result in severe economic problems for downtown business 
and retail activity. 

b The City Engineer considers that combined Multiplex and downtown traffic 
~ generated would exceed available street capacity resulting in severe 
congestion problems. 

The Director of Planning considers that the superior transit and LRT 
accessibility of a downtown Multiplex could lessen the need for street 
and parking facilities. 

In this context, the role of the Multiplex in PNE activities should be noted, as 
outlined in the PNE President's letter. In his view, relocation could only Involve 
the stadium component of the Multiplex, due to the terms of reference of the PNE 
and the interaction between the Multiplex and other PNE facilities. The econ- 
omics of operating a separate stadium are poorer, and a sponsoring agency and 
sources of capital and operating funding for an alternate site could be an issue. 


CONSIDERATION 

The PNE Board is asking Council to decide whether the PNE site is a suitable 
location for the Multiplex facility. The City Engineer has concluded that 
the PNE is an appropriate . location for the Multiplex facility. The Director 
of Planning believes there are grounds for study of alternative locations, 
although he notes that if an early start on the project is important, the only 
feasible location is the PNE grounds. 

The City Manager submits Alternatives A and B below for the CONSIDERATION of 
Council. Council in considering these options should note: 

a) GVRD staff have indicated they would participate in a study if 
Council selects A. 

b) The City Engineer does not agree with recommendation B-2 for the reasons 
stated previously. 

c) The Director of Planning and City Engineer agree that significant improve- 
ments in the traffic management scheme are required if Council adopts B. 

d) Council's position by resolution is that the PNE should submit a rezoning 
application for their development, and your officials believe this is 
the appropriate mechanism for dealing with the questions raised in these 
reports, if Council selects B. 

Alternative A : 

1. That Council request the GVRD to participate in a study of 
alternate options for the location of a major regional stadium 
and exhibit facilities, with costs estimated at $30,000 to be 
shared equally by the City and the GVRD. 

2. That the Director of Planning, in consultation with the GVRD 
and the City Engineer, be instructed to hire a consultant 

to carry out the study and report back within four months. 

3. That funds of $15,000 be made available to cover the City's 
share of the costs with a further $15,000 to be authorized 
should the GVRD decline to participate financially. 

4. That the City/GVRD LRT Study Team coordinate its work with 
the study of site options for stadium/ exhibit facilities. 

5. That the PNE be requested to give every assistance to the 
consultant to facilitate completion of the study. 

Alternative B : 

1. That Council accept the PNE site at Hastings and Renfrew 

as a basis for further planning of major stadium and exhibit 
facilities at this time. 

2. That the City/GVRD LRT Study Team be requested to investigate 
alternative routings to provide direct LRT service to the 
proposed stadium and exhibit facilities at the PNE grounds. 



4 4 4 

Regular Council, December 22, 1970 10 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

L . City Archives 

The Special Committee re Archives submitted the following 
report under date of December 21, 1970: 

"Your Special Committee comprising the undersigned, was instructed 
on June 16 to meet with the City Clerk for continuing discussions 
on the Archives question, with the object of bringing recommenda- 
tions to Council. Since the Committee was appointed. Major 
Matthews, the Archivist for many years, passed away and the 
Committee thereupon directed itself to the whole question of the 
future of the Archives and the filling of the position of Archivist. 

The Committee has had a considerable amount of assistance and is 
indebted to the Community Arts Council for arranging an effective 
meeting involving persons knowledgeable about or interested in the 
Archives. We had an opportunity of a brief conversation with the 
Provincial Archivist, Mr. Willard Ireland, at that meeting. Advice 
and offers of assistance were received from Mr. Basil Stuart-Stubbs , 
Librarian, University of British Columbia and the Vancouver Chapter 
of the American Records Management Association. Through the 
courtesy of Mrs. O'Kiely of the Community Arts Council, the 
Committee had a meeting with Dr. Kaye Lamb, until recently Dominion 
Archivist and at one time Provincial Archivist. Dr. Lamb has a 
very close and intimate knowledge of the City Archives and an 
appreciation of the function an Archives can serve for the City of 
Vancouver. 


Dr. Lamb was kind enough to prepare a memorandum for the benefit 
of the Committee which covered many points involved in your 
Committee's study. In his memorandum, he expressed concern about 
the possible destruction of valuable historical documents and felt 
that steps should be taken quickly to prevent this loss. He 
proposed that the Archivist could quite properly concern himself 
with records disposal as well as the collection and preservation 
of the kind of records found in the City Archives. He envisaged 
the Archives as a 'half-way house between City departments and 
the Archives proper which would provide secure and fire proof 
storage to which departments would transfer records which are used 
occasionally but must be retained for a period of time'. Dr. 
Lamb suggested that the space to be provided for the Archives 
should, amongst other things, include a reading room in which 
students and the public may consult the collection, and a storage 
area to which all civic records no longer required by departments 
would be transferred. He suggested certain basic qualifications 
for an Archivist which included University graduation with courses 
in Canadian History, experience in an archival institution, 
experience in records disposal and a reasonably good knowledge of 
this City and its history. 


Dr. Lamb indicated the need for display facilities in a modern 
Archives. Your Committee felt that an additional use of such 
display facilities would be the setting up of a kind of Urban 
Information Centre where City plans, proposals, maps and models 
could be displayed for public information. 


Mr. Stuart-Stubbs and the Vancouver Chapter of the American Records 
Management Association make substantially the same points as Dr. 
Lfunb. 


cont 'd . 


BUILDING AND PLANNING MATTERS 


RECOMMENDATION 

1. Strata Title Application - Conversion 3177-3181 Point 
Grey Road 

The Director of Planning reports as follows: 

"An application has been received from R.W. Butt, J. A. Yuill and R.W. 
Clasby, (joint owners and occupants) to convert a two-storey with 
basement, wood-frame apartment building at 3177-3181 Point Grey Road, 
Lot 'A', Block 4, D. L. 540, Plan 16846, Lot size 50.5 x 139', to 
Strata Title Ownership. The zoning is RS-2, One-family dwelling district. 

See Appendix "A" for Site Plan. 


The applicants have submitted the following information: 

1. Building Plans showing proposed strata lots and common 
facilities. 

2. Letter of application. 

3. Building Inspection report from John Keith-King, Architects, 
dated July 12, 1978 (See Appendix "B"). 


City records indicate that this building was originally erected in 1923 
as a five (5) suite apartment building and was recently converted into 
three (3) dwelling units, one on each floor. 

Further to the condition of this building, the Acting Director of Permits 
and Licenses reports as follows: 

"The above building was recently converted from five (5) dwelling 
units into three (3) dwellings units under Development Permit 
No. 78314 and Building Permit No. B86971. A Certificate of 
Occupancy was issued for the three (3) dwelling units on June 
6, 1978. 

Because of the recent work, it is not felt that further 
inspections are necessary. This Department is satisfied 
that the building substantially complies with all relevant 
City By-laws." 

Further to the occupancy of this building, the Director of Social Planning 
reports as follows: 

"The three strata owners support this application for 

conversion to strata title. I therefore have no objections 
to the application." 

Since this three (3) suite apartment building is presently occupied by 
the registered owners and there are no renters involved, the Director of 
Planning with the concurrence of the Acting Director of Permits and 
Licenses and the Director of Social Planning recommends that: 

This application be approved, thereby permitting the conversion 
of the residential premises at 3177-3181 Point Grey Road to 
Strata Title Ownership, i.e. three strata lots and the Approving 
Officer is hereby authorised to sign the required strata plans." 


The City Manager RECOMMENDS that the foregoing recommendation of 
the Director of Planning be approved. 


2 . Champlain Heights - Energy Conservation Project 
The Chanplain Heights Project Manager reports as follows: 

"July 25th 1978 Council passed the following notions v*ien c3ealing with 
the above noted topic: 

A. That the Housing and Urban Development Association of 
Canada together with three builders be selected as the 
developer/builder for the residential energy conservation 
danonstration project in Enclave 2, Chanplain Heights. 

B. That the Project Manager proceed to conclude the lease 
arrangements in the normal fashion. 

The purpose of this report is to outline progress to date and to obtain 
Council approval for technical changes to the project format. These 
fall into two general categories; 

1. Corporate structure and participation 

2. Financing and subdivision 

Corporate structure and participation: Council approved a structure 
cotprising three individual development ccnpanies under the general 
sponsorship of the Housing and Urban Develcptent Association of Canada. 
Following subsequent meetings the builders, the sponsor and the Chanplain 
Heights Develcpnent Group are of the opinion that it would be nore 
effective if only one "ccnpany'" were in'WDlved. As a result, the builders 
have agreed to form a separate conpany to be known as the Fore Developrent 
Co. Ltd. This change will enable the project to proceed in a more direct 
and unified fashion and is viewed as a benefit by all ccncemed. 

In addition to forming a single cotpany, the builders asked the HUDAC 
sponsor, Mr. R. McKenzie, to participate in the Conpany. Mr. McKenzie 
has had experience in the housing market through his own cotpany, 
Resco Holdings Ltd. , and has agreed to this proposal. As a result 
Mr. McKenzie will ccntinue to act as the liaison with HUDAC but as 
well he will be involved in an equity position with the project. 
Again this change should strengthen the project. 

In simnnary therefore, it is requested that Council approve changes permitting 
the three companies. United Properties Ltd., Concost Consultants Ltd. and 
Van Bourne Hones Ltd. to add Mr. R. McKenzie to the project in an equity 
position and to form a separate cotpany to be known as the Fore Devel- 
cpment Co. Ltd. , and to enter into a 99 year prepaid ground lease for devel- 
oprent of an energy conservation project on Enclave 2, Chanplain Heights. 

Financing and subdivision: The City proposal call stated that subdivision 
of the site into three separate parcels would be permitted. The builders 
have requested that the City approve subdivision of the site into two 
parcels rather than three, to permit phasing of the development. The 
proposal call stated that options would be available on the second and 
third parcels for a period of 9 months and 15 months respectively from 
the date of the lease. The Cotpany agrees to a single 9 month option 
on the second parcel. As the project is a demonstration project and sate 
financial risks are involved, the Project Manager considers subdivision 
and options a reasonable approach. This will provide the builders with 
-seme flexibility and reduce the carrying costs on the land. Appendix I 
contains an outline of the option and payment schedule for this project. 

A cheque for 5% of the prepaid ground rent on the first parcel ($27,495) 
has been received from the Comapny and will be deposited if Council adepts 
the recotmendations contained in this report. 

In view of the foregoing, the Project Manager recotmends: 

A. THAT the Fore Development Co. Ltd. be 

approved as the lessee for pujrposes of con- 
structing the 94 unit energy conservation 
project on Enclave 2, Chanplain Heights. 
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Clause 2 coot-inugi^ 

B. THAT authority to subdivide Lot 11, Block A, 
District Lot 335, Giroup I, New Vfestminster 
District Plan 16639 into two 2X)ughly equal 
parcels be approved. 

C. THAT the payment schediile attached as 
Appendix I should be adopted. 

D. THAT the Director of Legal Services be instructed 
to prepare the necessary docutients to corplete 
this transaction in the normal fashion. 


The City Manager RBCCMMEJSDS that the reconmendations of the Project 
Manager be approved. 

3. Kensington N.I. P. - Street Widening 
The City Engineer and Director of Planning report as follows: 

"On April 4, 1978, City Council approved a recommendation in the covering 
report to the Kensington N.I. P. Concept Plan instructing the Director of 
Planning and the City Engineer to report back within approximately two 
months on the specifics and implications of compensation for street widen- 
ing within the Kensington area. 

After review of the specific situations of substandard rights-of-way in 
Kensington, the Director of Planning and City Engineer advise that one 
situation should be dealt with at this time, while the remainder are not 
a priority and can await owner dedication. 

An unusual situation exists on East 28th Avenue, immediately west of Commercial 
Street which is the situation which has the highest oriority. 
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Clause 3 continued 

The existing street allowance is 66 feet except at the east end of the block 
where the street allowance is reduced to 33 feet opposite 1773 East 28th 
Avenue. The property owners on the block have indicated that they wish to 
file a local improvement petition (on file in City Clerk's Office) but the 
City Engineer advises that the minimum street allowance necessary for street 
improvement is 43 feet. Therefore, the City would need to obtain the front 
10 feet of the property at 1773 East 28th Avenue. 

The City Engineer advises that there would be four methods of obtaining 
property to standardize street widths, thereby allowing residents to take 
advantage of local Improvement petition procedures: 

1. The owner could dedicate the oroperty in the Citv; 

2. The City could purchase the property using the City Engineer's budget; 

3. The City could purchase the property and add the cost to the property 
owners' share of the local improvements; 

4. The N.I.P. could purchase the property. 

The owner of 1773 East 28th Avenue chooses not to dedicate 10 feet of his 
property and the City Engineer advises that such an acquisition, using 
the Streets Capital Budget, is not a priority and might set a precedent for 
other such acquisitions. Therefore the Director of Planning and the 
Kensington Citizens' N.I.P. Planning Committee recommend purchasing the 
property with N.I.P. funds in order that the local residents can proceed 
with a local improvement petition. 

The Kensington N.I.P. budget did not anticipate an expenditure of this 
nature, which Is classed as a municipal service. The sharing formula for 
this item would require a 62.5% City share instead of the usual 25%. This 
would require additional City funds from the Unallocated City N.I.P. funds 
account. Negotiations with the property owner have resulted In an agree- 
ment for sale of $2,800. The amount of unallocated City N.I.P. funds 
would be the difference between 62.5% and 25% which, applied to $2,800, 
Is $1,050.00. (Account #532/7901) 

C.M.H.C. and the Province of British Columbia have been advised and concur 
with the proposed expenditure. 

The City Engineer and the Director of Planning recommend 

"THAT the Supervisor of Properties be Instructed to purchase 
the south 10 feet of the property at 1773 East 28th in order 
that curbing and paving can proceed after a local improvement 
petition Is received with sufficient signatures and approved. 

The costs will be shared as follows: 

City - 62.5% 

Unallocated NIP Funds - $1,050.00 

Kensington NIP - 700 . 00 $1,750.00 

Province of B. C. - 12.5% $ 350.00 

Federal - 25% $ 700.00 

$2,800.00" 


The City Manager RECOMMENDS that the recommendation of the 
Director of Planning and the City Engineer be approved. 


» • • •/S 
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4. Street Names - Private Roads Within Enclave 19 - 
Champlain Heights 

The Director of Planning in his capacity as Chairman of the Street 
Naming Committee reports as follows: 

"The following names for the private roads within Enclave 19 - 
Champlain Heights were suggested by Mr. W. Casson, Greater Vancouver 
Housing Corporation, developers of the site: 

Cresswell Court 
Beadnell Court 
Kielder Court 
Bywell Court 
Blaydon Court 
Beamish Court 
Cragside Court 
Dunelm Walk 
Northumberland Mews 

The Committee deleted "Cragside Court" and suggested "Belsay Court". 
The developer indicated he would prefer "Cleadon Court". 

Recommendations : 

A. That the following names of private roads within Enclave 19 
in Champlain Heights be approved: 

Cresswell Court 
Beadnell Court 
Kielder Court 
Bywell Court 
Blaydon Court 
Beamish Court 
Cleadon Court 
Dunelm Avenue 
Northumberland Avenue 

B. That the City Engineer be requested to amend the Street Name 
Map accordingly." 


The City Manager RECOMMENDS that the recommendations of the Director 
of Planning be approved. 

5 . Kiwassa N.I. P. - Seymour School 
The Director of Planning reports as follows: 

"On April 14, 1978 City Council approved the Kiwassa Neighbourhood 
Improvement Program Concept Plan. One of the high priority items 
included in the Concept Plan was an improved playground facility at 
Seymour School . 

At present the play facilities at Seymour School consist of a boulder 
dust playing field with soccer goals and baseball backstops and an 
asphalt play area round the school building. There are no active or 
passive recreation play structures. Except for a small play structure 
at Kiwassa Neighbourhood House, and the extremely limited facilities 
on the school grounds, there are no playground facilities in the 
Kiwassa neighbourhood. 

In the spring of 1978 a questionnaire was distributed to the teachers 
and students at Seymour School, the parents and N.I. P. Committee 
members to find out what types of facilities were desired. The informa- 
tion received from the completed questionnaires was then used by the 
Playground Sub-Committee and the N.I. P. Committee to develop a concept 
plan for development of a creative play area on the Seymour School 
grounds (attached as Appendix I). The N.I. P. Co-ordinator then pre- 
pared detailed plans for the play structure based on the concept plan. 

• • • • 
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On September 1, 1978 the N.I. P. Co-ordinator was informed that a Canada 
Works proposal to hire three workers to construct the playground had 
been approved to begin on October 15 and to last for four months. The 
School Board will be responsible for the site preparation and altera- 
tions to goal post locations, fences, etc. The Canada Works crew will 
do the actual construction of the playground structures. 

The estimated cost for this project (attached in detail as Appendix II) 
is $25,330. This includes the full cost of the work to be carried out 
by the School Board, and the materials needed for the structures. The 
labour costs will be paid for by Canada Works. 

In the Kiwassa N.I. P. Concept Plan, $30,000 was tentatively earmarked 
for this project. The Kiwassa N.I. P. Committee is therefore recommend- 
ing the allocation of the required $25,330 for this project from the 
Kiwassa N.I. P. budgets. C.M.H.C. and the Provincial Department of 
Municipal Affairs and Housing concur with this expenditure. 

The Director of Planning therefore recommends that City Council approve the 
appropriation of up to $25,330 from Kiwassa N.I. P. Social/Recreational Budget 
Account 891/8724 to be used to construct playground facilities at Seymour 
School (as shown on the attached Appendix I). This amount to be cost shared 
as follows: City - $6,332.50; Province - $6,332.50; Federal - $12,665.00." 

The City Manager RECOMMENDS that the recommendation of the Director of Planning 
be approved. - 

6 . Strata Title Application - Conversion 3563 Oak Street 

The Director of Planning reports as follows: 

"An application has been received from Milan Jakubec, 4152 Eraser Street, 
(owner) to convert a two-storey with basement, wood-frame apartment 
building erected in 1927, at 3563 Oak Street, Lot 3, Block 63, D.L. 526, 
Plan 4502, Lot size 66 x 120', into eight strata lots. This building 
is presently unoccupied. Zoning is RM - 3A Multiple Dwelling District. 

See Appendix 'A' for site plan. 


The applicant has submitted the following information: 

1. Letter of application. 

2. Detailed plans of the renovated building. 

3. Written declaration on condition of building from 
W.A. Walrond & Associates, Structural Engineers. 
(See Appendix 'B' ) . 


Further to the condition of the building, the Acting Director of Permits 
and Licenses reports as follows:- 


"This building is vacant and renovations are nearing completion 
under Building Permit #B88831 and Plumbing Permit P5362. 

Inspections by Building, Plumbing, Electrical and Fire Warden 
were done August 11, 1978. All inspectors report that when 
the work under permits is completed and Occupancy Certificate 
issued, the building will comply with relative by-laws and will 
be .suitable for Strata Title Conversion." 


Further to the occupancy of the building the Director of Social Planning 
reports as follows: 

"As there are no tenant complaints on record at the office of 
the Rentalsman, I have no objections to this application." 
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Land Registry Office records indicate that this building was purchased by 
the present owner on March 6, 1978 and his letter of application states 
that the premises were vacant at the time of purchase and for approximately 
one year prior to purchase. 


Since this is an empty building, newly renovated to City By-law standards, 
the Director of Planning with the concurrence of the Director of Social 
Planning and Acting Director of Permits and Licenses recommends that: 

"This Application be approved, thereby permitting the conversion 
of the residential premises at 3563 Oak Street to Strata Title 
Ownership, i.e. eight (8) strata lots and the Approving Officer 
is hereby authorised to sign the required strata plans." 


The City Manager RECOMMENDS that the foregoing recommendation of the Director 
of Planning be approved. 
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FINANCE MATTERS 


CONSIDERATION: 


1. Grants in lieu of Vancouver City, B.C. Assessment 

Authority, School District, Hospital District, Municipal 
Finance Authority and Greater Vancouver Regional 
District tax levies 


The Director of Finance reports as follows: 

"Requests for grants in lieu of taxes have been received from the fol- 
lowing organizations. 

The Area Assessor for Vancouver under the B.C. Assessment Authority 
has either made the property exempt for 1978 or certified it will be shown as 
exempt on the 1979 Assessment Roll in accordance with Charter provisions, and 
the Director of Legal Services has confirmed the charitable organization quali- 
fies for this exemption under Section 396-C(i) of the Vancouver Charter. 

These requests for grants in lieu of taxes for the period from the date 
the organization became the registered owner to the date the properties become 
exempt, are subject to Council approval. 

The requests are presented to Council in two sections. 


A. Religious Organization 


Vancouver Christian Assembly Association $ l89*Ui^ 

1659 East 10th Avenue. 

Church building - property used as church for a number of 
years but not previously registered in the name of the 
religious organization. 
Property in use from November, 1975. 

Registered to religious organization on October lU, 1977* 
Grant to cover taxes for period from October lU, 1977 to 
December 3if 1977 (This property was made exempt for 1978 
by the Court of Revision). 

B. Charitable Organization 


Lower Mainland Society for Rehabilitation Residences for 2,791.62 

Young Ad\ilts 
1906 West 15th Avenue. 

Home care and supervision for psychiatric young adults. 
Property registered to the Society January 10, 1977. 
Grant to cover taxes for period from Jantiary 10, 1977 to 
December 3I, 1978. 


As grants in lieu of taxes are subject to Council approved, the above 
requests for grants in lieu of taxes amounting to |2,98l.06 in totsLL axe submitted 
for Council consideration." 

The City Manager submits the foregoing report of the Director of Finance 
for Council's CONSIDERATION. 
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MANAGER'S EEPORT, OCTOBEK 1978 .... . 

RECOMMENDATION ; 

2. Health Services for Jericho Hill School 


The Medical Health Officer reports as follows: 

"The Health Department of the City of Vancouver has been asked by the 
Ministry of Education to provide health services for the Jericho Hill 
School, and has negotiated an agreement with the Ministry. The Jericho 
Hill School is currently serving deaf children but is in a transition 
period as many of these children are being brought back into the 
"mainstream" of the school system. The agreement with the Ministry of 
Health therefore provides for sessional ly paid staff and for temporary 
positions that will be terminated at the end of June 1979. 

The agreement provides funding for $156,382.00 and our estimated 
expenditures, including fringe benefits, are as follows: 

1. Medical Health Officer - 75 sessions $10,500.00 

2. Medical Consultant - 20 sessions 2,800.00 

3. Psychiatrist - 40 sessions 5,600.00 

4. Community Health Nurse I for nine months 15,063.66 

5. Psychologist II for nine months 16,896.49 

6. Psychologist II half-time for nine months 8,448.24 

7. Speech Pathologist for nine months 14,773.26 

8. Physiotherapist for nine months 14,138.28 

9. Nutritionist I for 50 sessions 2,050.00 

10. Social Work Consultant for nine months 16,182.13 

11. Dental Hygienist - 150 sessions 5,400.00 

12. Dental Assistant - 150 sessions 3,600.00 

13. Health Aide Interpreter for nine months 11,330.47 

14. Clerk Typist II for nine months 8,453.20 

TOTAL $135,235.73 

2% Administration Charge 2,704.72 

$137,940.45 

Allowance for 1979 increases 8,992.40 

$146,932.85 

Support Costs for Medical Dental Supplies, 

Transportation 10,150.00 

$157,082.85 

Less Recoveries 21 ,278.00 

$135,804.85 

10% Administration and overhead 13,580.49 

$149,385.34 
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The Agreement with the Ministry of Education does not contain the 10% 
Administration and Overhead Charge that is included in our estimates. 
However, an addendum to the contract providing for the 10% charge has 
been prepared by Ministry staff and should be approved in the near 
future. 

Approval of this agreement involves abolishing two positions presently 
allocated to Jericho Hill School: 

1. Conununity Health Nurse I, duration 10 months, 
presently vacant. 

2. Clerk Typist II, duration 10 months, incumbent 
to take temporary Clerk Typist II position. 

The Medical Health Officer recommends: 

1. That the Agreement between the Ministry of Education and the City 
of Vancouver be approved contingent on the acceptance by the 
Ministry of a 10% charge for Administration and Overhead. 

2. That the two 10-months' positions presently allocated to Jericho 
Hill School be abolished." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Medical Health Officer be approved, subject to approval by 
the Ministry of the addendum to include a 10% administration 
charge to be paid by the Province. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
City Archives (cont'd) 

Your Committee gave some thought to the status of the position of 
Archivist, particularly as to whether such a position should be at 
the level of Department Head or not. The Committee is aware of 
the historical role of the City Clerk in most cities which involves 
him in the general custody and direction over the records of the 
City, and in this instance, with some considerable emphasis on 
storage and disposal of records. Your Committee is inclined to 
the view that it would be appropriate to combine the function of 
records management and Archives and place it in the establishment 
of the City Clerk. 

At its latest meeting held on December 17 in the Mayor's office, 
the Committee considered very fully the information before it and 
submits the following recommendations for Council's consideration: 

RECOMMENDATIONS : 

1) Recommended that the City Clerk's functions be broadened 
to include records disposal and Archives. 

2) Recommended that the Board of Administration be instructed 
to advertise for a person to fill the position of Archivist 
and to seek out applicants for such position, it being 
noted that the applicant should be competent to provide 
the records management and archival function for the City, 
following receipt of which, a report be made to your 
Committee . 

3) Recommended the Archives building be constructed in Vanier 
Park as a part of the complex of City buildings with 
adequate underground storage and record treatment facilities. 

4) Recommended that pending the appointment of an Archivist 
and to avoid the possible loss of historical documents, 
Department Heads be asked to co-operate with the City Clerk 
and consult him before ordering the destruction of City 
records under their control. 

5) Recommended that upon the appointment of an Archivist, a 
Records Committee of appropriate Department Heads be set 
up in order to develop and operate an effective records 
management program. 

CONSIDERATION : 

Your Committee would ask Council to favourably consider 
the designation of the Archives building as the City of 
Vancouver Centennial Project. Such a building would 
provide, at below grade level, adequate storage space 
for the operation of a records centre and archival storage 
and treatment area while the above ground portion of the 
building would include space for offices. Archives, reading 
and study rooms, possibly a small auditorium or meeting 

room and display facilities. The Committee believes that 
the cost of the proposed building would come well within 
the total amount of money available for a Centennial Project. 
It would be an effective means of commemorating Mayor J. S. 
Matthews, City Archivist and would, as well as guaranteeing 
the continuation of the Archives in suitable quarters, be of 
significant benefit to the City in meeting the increasing 
problems of record management." 


(sgd.) Alderman W.G.Hardwick (Chairman 
(sgd.) Alderman M.E. Linnell 


cent 'd . 
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(PROPERTIES: A9 - 


1) 


PROPERTY MATTERS 


RECOMMENDATION 


1. Lease of Larwill Park (Bus Depot) 
to B.C. Hydro and Power Authority 

The Supervisor of Properties as follows: 

"City-owned Block 48, D.L. 541, known as Larwill 

Park was leased to B.C. Hydro until December 31, 1978 

with an option to renew for a further ten years. 

B.C. Hydro exercised this option and on 

August 15, 1978 Council approved a rental of 

$354,145.40 per annum plus taxes for the period 

January 1, 1979 to December 31, 1983. This 

lease contains a six month notice of cancellation 

clause exercisable by B.C. Hydro and also has 

a clause requiring them to demolish the buildings 

and turn over a vacant site in the event of a 

cancellation. 


B.C. Hydro has now notified the City that they have 
been ordered to divest themselves of any commitments 
associated with transit by March 31, 1979. In 
the case of the bus depot the simple solution would 
be to ask the City to Assign the lease to Pacific 
Stage Lines but Pacific Stage Lines are not 
prepared to accept this commitment without 
studying the lease and its possible ramifications. 


The six month Notice of Cancellation and the divesting 
date of March 31, 1979 put B.C. Hydro in a time bind. 

B.C. Hydro has now requested that the City grant 

them the right of three months Notice of Cancellation 

of the lease for the period of October 1, 1978 to 

December 31, 1978. If no action is taken during 

this period it would then revert to the requirement 

of six months Notice for Cancellation. This 

action will give Pacific Stage Lines the opportunity 

to study the lease and examine the ramification 

and costs associated vjith the operation of the bus 

t e rm ina 1 . 


It is therefore recommended that the City grant 
B.C. Hydro's request and waive the six month 
Notice of Cancellation and substitute three 
months Notice of Cancellation during the period 
October 1, 1978 to December 31, 1978." 

The City Manager RECOMMENDS that the foregoing recommendation 
of the Supervisor of Properties be approved. 


2. Consent to Sub-Leases - East side of Main Street 
between Industrial and Terminal Avenues 

The Supervisor of Properties reports as follows: 

"In 1971 unimproved properties. Lots 4-9 incl.. Block 3, 
D.L. 200A and 2037 and Lots 10 - 22, Block A2 , D.L. 2037 
located on the East side of Main Street between Industrial 
and Terminal Avenues (Rental Account Number 7949) , were 
advertised for tender and by resolution of Council dated 
April 27, 1971 the property was leased to Evans and Gill- 
espie for the period June 1, 1971 to December 31, 1988. 
Subsequently the land was assigned to Beedie Construction 
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CXjause jjQ. 2 cont'd : 

Company Limited (now Kebet Holdings Limited) . Present 

rental is §18,000.00 per annum plus taxes (gross §42,058.00), 

subject to five year rental reviews. The property 

was purchased for street widening purposes and is zoned 

M-1, Light Industrial, and measures approximately 38,343 square 

feet. 

There are several buildings located on the site which 
were constructed by the Lessee. These buildings and 
improvements revert to the City at the end of the Lease. 

A letter has been received from the Solicitors for Kebet 
Holdings Limited for approval to sub-lease portions of 
the above premises to: 

Cloverdale Paint and Chemicals Limited 
Intercontinental Wholesale Auto-Brokers Limited 
The Original Dutch Pannekoek House Limited 
Kejac's Steak Pit 

It is recommended that the foregoing request of Kebet 
Holdings Limited to sub-lease portions of the above property 
be approved, subject to the documents being to the satis- 
faction of the Director of Legal Services." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Properties be approved. 

3. Public Safety Building Coffee Shop Lease 
312 Main Street 


The Supervisor of Properties reports as follows: 

"On February 8, 1977, Council recommended that 
this lease be renewed for a period of one year 
'plus one year option to renew by mutual agreement'. 
On March 8, 1977, because of renovations required 
to the coffee shop which were to be carried 
out at the tenant's expense. Council approved the 
lessee's request for a definite two year term. 

The Public Safety Building has recently undergone 
extensive upgrading and modification as a result of 
which the coffee shop was compelled to cease operations. 
From December 1, 1977 to this date, it remains 
closed . 

The Properties Office is in receipt of a 
letter from the lessee, dated September 15, 1978, 
which states that she now wishes to cancel the 
lease effective immediately. 

Inspector J.T. Bisset of the Police Department 

Users Committee states that the department is 

receptive to the cancellation because there is 

no longer a requirement for this facility at this time. 

In view of the circumstances, it is recommended 
that the lease be cancelled effective immediately." 

The City l^nager RECOMMENDS that the foregoing recommendation 
of the Supervisor of Properties be approved. 
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4. Crown Grant of Land to be Established for Road Purposes - 
False Creek 


The Supervisor of Properties reports as follows: 

"In the development of False Creek a portion of Provincial land was required fo 
road purposes. The City has received a Crown Grant for Block 'A' District Lot 
3603, Plan 16952 with the restriction that the lot be used for road purposes 
only. This roadway is to serve the commercial and liveaboard area. 

As the lot has not been formally established for road purposes by the City, in 
keeping with the intent of the Crown Grant, it is: 

Recommended that Block a of Lot 3603, Plan 16952, be established for road 
purposes and that the formal resolution establishing the same and submitted 
concurrently with this report be passed by Council." 


The City Manager RECOMMENDS that the foregoing recommendation of the Supervisor 
of Properties be approved. 


5. Offer to Purchase - 2 Lots Situated 
S/S of 2900 Block Venables 

The Supervisor of Properties reports as follows: 

"The following offer to purchase has been received by the 
Supervisor of Properties as a result of the City's call for 
tenders advertised under the authority of the Property 
Endowment Fund Board. The offer is considered favourable 
to the City and is hereby recommended for acceptance. 

Lot 18 and 19, Block 2, N.W.ig Section 24 THSL. Plan 367 

NAME APPROX. SIZE SALE PRICE CONDITIONS 

Bawn Holdings 33'X146' $32,800 Subject to 

Limited each a bulkhead 

agreement 
as lots are 
below lane 
level. " 

The City Manager RECOMMENDS that the foregoing offer to purchase, 
being the highest offer received and one favourable to the City, 
be accepted and approved under the terms and conditions set down 
by Council. 


6 . Vancouver Art Gallery Site 

The Supervisor of Properties reports as follows: 

"At its meeting of May 31, 1977, Council passed the following 
resolution : 

'That Council approve in principle, the designation 
of $2,616 million from the sale of Block 71 and the 
future proceeds from the sale of the present Art 
Gallery to the renovation of the Court House for the 
Art Gallery, subject to a renovation plan and budget 
being developed to the satisfaction of the City and 
any remaining needed funding being secured by the 
Art Gallery . ' 

To prepare the property for possible sale, it will be necessar 
to clear the titles of certain restrictions. 


• • • 
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The Art Gallery site is composed of Lot If, W^j of Lot 17, E^i of 
Lot 17, and of Lot 18, Block 17, D.L. 185, Plan 92. A search 

of the Land Registry records reveals that the certificates of 
title for Lots 16, of Lot 17, E% of Lot 17 show a designation 

of either 'For Art Gallery Purposes' or 'For Civic Purposes'. 
The Vlh of Lot 18 has no restriction. The Law Department have 
advised that the designation on the title for Lot 16 can be 
removed by an application to the Land Registry Office and that 
the designation on the E.^ of Lot 17 can best be removed when 
the site is no longer used for Art Gallery purposes. 

This report deals specifically with the "^Jj of Lot 17. 

The deed conveying the Wij of Lot 17 to the City of Vancouver 
contains no reference to the use of the site. However, attached 
to the deed is a copy of the Resolution of Council of May 21, 
1946 which reads as follows: 

"That the City purchase from Toronto General Trusts 
Corporation, for Art Gallery purposes the West Half (^) 
of Lot Seventeen (17), Block Seventeen (17), District 
Lot One Hundred and Eighty-five (185) known as 1133 
Georgia Street West, City of Vancouver, at an agreed 
price of $10,000.00 cash and that the transaction be 
completed on behalf of the City by the City Solicitor; 
and that the financial arrangements in connection there- 
with be left in the hands of Aid. Bennett and the City 
Comptroller, with power to act. - CARRIED." 

In order to be in a position to remove the designation 'For 
Civic Purposes' from the title, the Supervisor of Properties 
recommends that the resolution of May 21, 1946, headed 
'Purchase of property for Art Gallery purposes:' be amended to 
read as follows: 

' Purchase of Property : 

Moved and seconded, 

THAT the City purchase from Toronto General Trusts 
Corporation, the West Half (h) of Lot Seventeen (17), 
Bloclc Seventeen (17), District Lot One hundred and 
Eighty-Five (185) (known as 1133 Georgia Street West) 
City of Vancouver, at an agreed price of $10,000.00 
cash and that the transaction be completed on behalf 
of the City by the City Solicitor; and that the financial 
arrangements in connection therewith be left in the hands 
of Aid. Bennett and the City Comptroller, with power to 
act. - CARRIED . ' " 


The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Properties be approved. 


7, Lease arrangements and purchase of furniture and equipment, 
Barclay Manor, 1433 and 1447 Barclay Street 

The Supervisor of Properties reports as follows: 

"The two properties, 1433 Barclay Street (Lot 18, 
Block 45, District Lot 185) and 1A47 Barclay Street 
(Lot 17, Block 45, District Lot 185), were purchased 
for Park Site #19 (West End) in 1967 and 1970 
respectively. 


Clause No. 7 cont'd : 

This total site 132' x 131' is improved with two l;irge 
conversions linked by an enclosed passa;^eway and is 
operated as a board and room residence l;nown as Barclay 
Manor, for 73 persons. 

The operator, Mr. Colin Butt, has been leasing these 
premises on a month-to-month basis since acquisition 
by the City. However, he wishes to retire and has given 
notice that he will cancel his lease with the City 
on September 30, 1978. 

It is noted that Mr. Butt is the owner of all furniture 
and kitchen equipment in Barclay Manor and he is prepared 
to sell the furniture and equipment to the City for 
SO, 000. 00 if the City wishes to continue. the operation. 


A new lessee, Harrow Enterprises Ltd., is prepared 

to lease these premises commencing October 1, 1978, on 

the following terms and conditions: 


(a) Lease term - Tvjo years 
vacant possession to be 
the end of the lease te 


from October 1, 1978 with 

given to the City at 
rm . 


(b) Rental to be f!l, 700 per month, including property 
taxes, for the first six months. Rental to be 
reviewed for the remaining eighteen month period. 

(c) Lessee to be responsible for the payment of all 
utilities . 


(d) Lessee to be responsible for all repairs and 

maintenance to both buildings, except the roof 
replacement and structural repairs. Land and 
buildings to be maintained to the satisfaction 
of the Supervisor of Properties on the condition 
that the lease will be summarily cancelled if 
this condition is not met. 


It is noted that the Superintendent of Parks is in 
agreement with these arrangements. 

The Director of Planning comments that as Barclay 
'lanor presently meets the needs of a certain segment 
of the West End population, and as Parks Board staff 
advise that this block is not likely to be developed 
until at least 1981, the Director of Planning favours 
continuation of operation of this facility as described 
under A and B» 


Since the proposal is financially advantageous to the City, 
the Supervisor of Properties recommends it be approved on 
the following basis: 

A. Purchase furniture and equipment, according 

to inventory, at 1433 and 1447 Barclay Street 
for the sum of ?i9,000 chargeable to account 
code 9407/162 (Sundry Rentals Disbursements) 
vjith documentation to be to the satisfaction 
of the Director of Legal Services. 


B. Lease 1433 and 1447 Barclay Street, legally described 
as Lots 17 and 18, Block 45, D.L. 185, Plan 92 to 
Harrow Enterprises Ltd., under terms and conditions 
described in this report with a lease to be drawn to 
the satisfaction of the Director of Legal Services 
and the Supervisor of Properties." 

The City Manager RECOMMENDS the approval of the foregoing report of 
the Supervisor of Properties. 
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8 . Champlain Heights - Enclave 17 
The Chanplain Heights Project' Manager reports as follows : 

July 25, 1978 Vancouver City Council approved the follcwing motions vten dealing 
with the above-noted item: 

A. THAT Council authorize the Project Manager, appropriate City 
staff and representatives fran the "B.C. Innovative Housing 
Society" to establish a fair market value for Enclave 17 - 
Chanplain Heists based on a 42 unit strata-title developonent 
on a 99 year prepaid ground lease, fair market val\ie to be 
determined by an independent appraisal and 

B. THAT the Project Manager and City staff report back to Council 
on concluding the above noted negotiations for ratification of 
the lease value. 

The Project Manager received a 'letter of opinion' fran the market consultant 
G. Oikawa (Realesearch Ltd.) indicating fair market val\ae for a 42 unit strata 
title townhouse type of developnent was $11,500 per unit ($483,000 for the 4.16 
acre site) based on a 99 year prepaid ground lease. 

This value was agreed to by the Director of Finance and a letter 
was then sent to the co-ordinators of the project requesting that 
they enter into an "agreement to lease" with the City and submit 
a 5% deposit cheque. This agreement has now been signed and the 
deposit cheque has been received from Greentree Developments Ltd, 
Greentree will be the developers of Enclave 17. They are a wholly 
owned subsidiary of B.C. Central Credit Union and are the development 
arm of B.C. Central. B.C. Central are principals of the B.C. 
Innovative Housing Society. 

It is new necessary to c±)tain Comcil authority to ccnplete the transaction and 
approve the ground lease specifications (attached to this report) . 

In view of the foregoing, the Project Manager reccmnends: 

A. THAT Council agree to lease the property in Champlain Heights 
kncwn as Enclave 17 (Lot 14, Block A, District Lot 335, Group 1, 

New Westminster District Plan 16639) to the Greentree Developments 
Ltd. for $483,000 on the basis of a 99-year prepaid ground 
lease for development of a 42 unit strata title townhouse 
project. 

B. THAT Council ^rove the lease specifications attached to 
this report and instruct the Director of Legal Services to 
prepare the necessary lease documents. The lease documents 
will be prepared to the satisfaction of the Director of 
legal Services and the Director of Finance. 

The City Manager RECOMMENDS approval of the recommendations of the 
Champlain Heights Project Manager. 
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9 . Champlain Heights - Ground Leases 

The Champlain Heights Project Manager reports as follows: 

This report deals with changes in the ground leases related 
to : 

(a) earthquake insurance and continuing obligations of 
the lessee (Part I) 

(b) sale of units prior to total project completion 
(Part II) . 

" Part I 

Two issues in the ground leases for Champlain Heights have been brought 
to Council's attention in the past with a request fron the Project 
Manager and the lessees that particiilar requirements be dropped. 
The requirements were for 1) earthquake insurance coverage and 
2) continuing obligations of the lessee/developer. 

The purpose of this report is to request a general waiver of both 
clauses as we are dcm preparing leases for several itore enclaves and 
this would save time rather than reporting on each Ccise individynJiy 
as it arose. 

It should be noted that these requirements are not specific Council 
policy but were inserted into the False Creek leases to insure maximum 
protection for the City. In retrospect the cost and/or implications of 
these requirements place an unreasonable burden on the first lessee 
(the developer) or subsequent lessees (strata lot owners or ocopants) . 

The earthquake insurance in particular requires all future lessees, 
v*iether they be strata lot 'owners' or tenants in assisted housing, 
to have coverage, in the latter case it is a cost to the co-op or 
rental project vMch then is passed on to the tenant. Ihe cost of 
this is very high amounting to as much as a 50% increase in the overall 
insurance premium for this coverage alone. As noted, all earlier 
requests for a waiver of this clause have been approved by Qouncil. 

The case of 'continuing obligations' is sanev*iat more ccnplicated and 
considerably more onerous for the lessee. In seme False Ci?eek lecises 
the developer as the first lessee had a continuing obligation under 
the strata lot leases for repairs, maintenance and payment of taxes on 
the individiaal strata lots if the s\±)sequent lessee defaulted. Biis 
c±)ligation continued for the full term of the lease (60 years in 
False Creek) . 
« 

This condition has never been a part of the Chattplain Heights leases. 
It was not included in the lease specifications and vten it appeared in 
the draft leases for Enclave 3 and 16 it was strongly contested by the 
developer's solicitors. In both cases the matter was taken to Council and 
Council approved deletion of the ccntinuing c*)ligation. In its place, the 
builders agreed to a requirement more in keeping with c±)ligatians involved 
with conventional buildings - in this case all hones were registered in 
the New Hone Warranty Program. This program will provide the purchasers 
with protection against all defects in the construction of those housing 
units in aocoiidance with the terms of the program for a period of one 
year and protection against itajcar structural defects for a period of 
five years i?) to a liability of $20,000.00 per unit. 

Part II 

Developers have requested that the Grcxind lease be worded so that 
they are able to offer lots for sale as soon as a prospectus has been 
duly approved by the Si^serintendent of Insurance un^r the provisions 
of the Real Estate Act. 

The lease will provide that the developer may not close such sales 
by assigning its leasehold interest in the Strata Lot until after 
the City of Vancouver has issued an occv:5)ancy permit with respect 
to the Strata Lot that has been sold. 


mi 
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Clatl&e Nq« 5 contMi 

The Strata Lot lease, as previously drafted, provided that the developer 
could not assign its leasehold interest in any of the Strata Lots until 
all of the Strata lots to be constructed have been 
substantially ocnpleted. Because of the nature of the project, sane 
parts of it will be fully catpleted before other parlis have been 
sx±)stantially catpleted. It has been requested therefore that 
conveyances of the Strata lots be permitted to take place with respect 
to fully caipleted units after the Strata Plan has been filed before 
every Strata lot has reached the point of si±istantial catpletion. 


In the opinion of the Project Manager, the changes requested are 
reasonable and yet still afford the City an adequate level of 
protection. 

This report has been discussed with the Director of 

Finance and the Assistant Director of Legal Services, Mr. Ccwley. 

In view of the foregoing, the Project Manager recantiends: 

A. All developnents in Qiaitplain Heights 
where the lease is prepaid be exempted from 
the requirement to obtain earthquake insurance. 

B. That Council require all eligible units 
to be enrolled in the "New Hane Warranty 
Program". 

C. That where applicable. Council agree to 
release developers fron all continuing 
obligations under the Strata Lot lease 
with respect to each Strata Lot on the date, 
vdiich is the later of: 

(i) the date of the leasehold interest in that 
Strata Lot is assigned to the first purchaser 
thereof, or 

(ii) the date occurring one year after the substantial 
completion of the "Building" as defined in the 
Strata Lot lease. 

It is noted that this release applies only 
to the original lessee and not subsequent 
assignees of Strata Lots in this development. 

D. That the Strata Lot lease be amended to permit 

a marketing program to proceed in accord with the 
conditions outlined in Part II of this report." 


The City Manager RECOMMENDS that the recommendations of the 
Project Manager be approved. 

10. Purchase of properties at 29th Avenue and 
Nanaimo Street for road widening purposes 

The Supervisor of Properties and the City Engineer 
report as follows: 

"City Council, on September 26, 1978, approved 
the recommendation of the Standing Committee on 
Transportation dated September 14, 1978, which 
contained in part that the Supervisor of Properties 
be authorized to negotiate to acquire certain 
properties at Nanaimo Street and 29th Avenue for 
road widening purposes. 

Negotiations have now been concluded on two of the 
eleven properties required for this widening: 

» • * ti/w 


Clause No« 3.0 .cQnt'd ? 

<a) Lot 16, Block 'N', D.L. 393, Plan 12381 
commonly known as 4653 Nanaimo Street, 
one of the affected properties, is a five 
room and basement single family dwelling erected 
in 1922. It has a shake exterior and duroid 
roof. The main floor area is 825 square 
feet (76.75 square meters). Land size is 
35.90 feet x 153 feet (10.94 meters x 
46.63 meters). Negotiations with the vendor 
indicate that she is prepared to sell for 
$55,000.00, subject to retaining four stained 
glass windows and being granted ninety days 
rent free possession. Sale price is inclusive 
of all disruptive factors. 

(b) Portion of Lot 14, Block 'N', D.L. 393, 
Plan 12381. The area to be taken is 
approximately 2050 sq.ft. (190.45 meters) of 
land. Negotiations with the vendor indicate 
that he is prepared to sell the required 
portion of his frontage for $4,100.00, providing 
the City Engineer covenants to build a 
retaining wall and a four foot chain link 
fence along the southerly boundary of the 
Vendor's property and keying it to the southeast 
corner of his house, plus filling, re-seeding 
and landscaping where necessary. 

The acquisition costs and conditions are considered 
to be fair and equitable to all parties. 

It is therefore recommended that: 

A. Lot 16, Block 'N', D.L. 393, Plan 12381, be 
acquired for the sum of $55,000 on the 
foregoing basis with the building being 
demolished when vacant and the date of 
sale to be December 31, 1978. 

B. A portion of Lot 14, Block 'N', D.L. 393, 
Plan 12381, be acquired for the sum of 
$4,100 on the foregoing basis with the 
date of sale to be October 31, 1978. 

C. The City Engineerbe authorized to proceed with the 
construction of the retaining wall and other improvements 
listed above at an estimated cost of $7 000. 

The net cost of these purchases will be charged to the Street 
Capital Funds Account #148/7971." 


The City Manager RECOMMENDS that the foregoing 
recommendation of the Supervisor of Properties 
and the City Engineer be approved. 


11. Purchase and Lease of 
Lot 21, False Creek 

The Supervisor of Properties reports as follows: 

"Lot 21, False Creek is owned by the City and is adjacent 
to Lot A, Block 273, D.L. 526. Lot A is improved with 
an old building covering the entire lot, commonly known 
as the 'Sigurdson Millwork' building. 

Over the past two years there have been discussions 
with various developers who have been interested in 
redeveloping the Sigurdson Building. The architect 
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CtaijtSie 11 cont'd ! 

has approval of a development permit for an office 
building. This approval entailed the dedication of 
4.267 meters (14 feet) off the front of th« building 
for road widening and a 3.048 meter (10 foot) addition 
to the rear of the building onto City-owned Lot 21. 
This addition to the rear onto the City property 
was made because a change in their plan was required 
to obtain a development permit. The developer has 
asked to purchase the 30.48 m X 3.048 m (100' X 10') 
portion of City-owned Lot 21 for consolidation with 
his Lot A so that the entire redeveloped building will 
be on one site. 


In addition the developer proposes to build a multi- 
storey parking structure on a portion of the City-owned 
lot to the east of Lot A; this would provide the parking 
which is necessary to make the redevelopment of the 
Sigurdson property economically viable. Initially in 
the discussions, it was proposed that the City would 
lease this land for development on a fifty year term 
as leasing has been the practice in False Creek. The 
proposal evolved whereby the rental would have been 
fixed for a twenty year period to allow a degree of 
certainty in amortizing costs over this period. However, 
financial institutions will not finance lease proposals 
where the total rent is not known for a period well in 
excess of the mortgage term. To provide the certainty required by 
lending institutions a 6 year optieoi to purchase is included in this 
proposal. 


It is noted that the City lands are not viable for sale 
on the open market due to the lack of access, shape and 
the excessive grade separation between 6th Avenue and 
the railway tracks. The following proposal of lease and 
option to purchase of the City land will accomplish the 
rehabilitation of the building and provide integration 
of redevelopment adjoining Phase II of Area 6 in this 
part of False Creek;- 


(a) Grenadier Development Ltd. to purchase a 30.48 m X 
3.048 m (100' X 10") portion of City-owned land to 

the rear of Lot A, Block 273, D.L. 526, for consolidation 
with Lot A for the sum of $10,000.00 

(b) Grenadier Development Ltd. to lease the balance of Lot 
21, False Creek for a fifty-year term on the following 
basis : 


First 2 years at $20,269.80 per year 

Next 4 years at $24,323.76 per year 

Next 4 years at $28,377.72 per year 

Next 10 years at ^(32,431.68 per year 

With a rental review in the twentieth year 
and every five years thereafter. The lessee 
to pay as additional rental annually a sum 
equal to taxes as if levied. 


(c) The City to provide the Lessee with an 
option to purchase the leased portion of 
Lot 21, False Creek, for the sum of $337,830.00 
during the initial six years of the lease. 


(d) The lease to commence ninety days after approval 
of the lease by Council. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

City Archives (cont'd) 

After due consideration, action was taken as follows: 

(I) MOVED by Aid. Linnell, 

THAT the City Clerk's functions be broadened to include 
records disposal and Archives. 

- CARRIED 

(II) MOVED by Aid. Linnell, 

THAT the Board of Administration seek out applicants for 
the position of Archivist; it being understood it is desirable 
that the applicant should be competent to provide the records 
management and archival function for the City; following receipt 
of which, a report be made to Council. 


- CARRIED 

(III) MOVED by Aid. Phillips, 

THAT '•recommendation 3 in the Special Committee's report be 
referred to the Board of Administration for report regarding 
costs and other related matters such as, 

(a) timing of construction 

(b) storage space for Museum purposes 

(c) public information area. 

- CARRIED 

* 

(Recommendation 3 reads as follows: 


'that the Archives building be constructed 
in Vanier Park as a part of the complex 
of City buildings with adequate underground ** 
storage and record treatment facilities'. 

** (it was generally agreed the word 'underground' would be deleted 


(IV) MOVED by Aid. Linnell, 

THAT pending the appointment of an Archivist and to avoid 
the possible loss of historical documents. Department Heads be 
asked to cooperate with the City Clerk and consult him before 
ordering the destruction of City records under their control. 


- CARRIED 


(V) MOVED by Aid. Linnell, 

THAT upon the appointment of an Archivist, a Records 
Committee of appropriate Department Heads be set up in order to 
develop and operate an effective records management program. 


- CARRIED 


(VI) MOVED by Aid. Sweeney, 

THAT, in respect of the matter of designating the Archives 
building as the City of Vancouver Centennial project, this 
subject matter be referred to the Board of Administration for 
report back to Council on this and other proposals received to 
date from various parties, such report to include information on, 


(a) cost factors 

(b) feasibility 

(c) completion within the required time. 

- CARRIED 

(During consideration of the foregoing matter, 
the Council observed a short recess) 
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The proposed development is endorsed by the False 
Creek Development Consultant. 

The Supervisor of Properties recommends that the 
City sell a portion of Lot 21, False Creek and lease 
the balance, with an Option to Purchase to Grenadier 
Development Ltd. on the foregoing basis with the 
agreement drawn to the satisfaction of the 
Director of Legal Services and the Supervisor of 
Properties . " 

The City Manager RECOMMENDS that the foregoing recommendation 
of the Supervisor of Properties be approved. 
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DATE September 21, 1978 

TO: VANCOUVER CITY COUNCIL 

SUBJECT : Regulation of Shopping Hours 

CLASSIFICATION: CONSIDERATION 

On August 15, 1978, City Council considered a report dealing with shopping hours 
and passed the following motion respecting the items for consideration: 

"THAT the following items be deferred, pending further discussion between 
the Mayor and the Acting Director of Permits and Licenses : 

D. Pending approval of the Charter amendments. Council is requested 
to determine if enforcement action should be withheld: 

(i) against stores in certain character areas (e.g. Chinatown, 
Gastown) which open after hours and on Statutory Holidays: 

(ii) against certain type of stores in other parts of the City 
(e.g. those exempt under the Shops Closing By-law) that 
open on Statutory Holidays : 

E. If D(i) and/or D(ii) above is accepted. Council may wish to 
specify on which Statutory Holidays the closing requirements 
should be enforced. 

F. Should the Lord's Day Act be enforced against all stores in 
contravention with the Act or should action be withheld 
against certain types of stores (e.g. those exempt under 
the Shops Closing By-law and lumber stores) and those in 
special character areas, such as Gastown, Chinatown and 

Robsonstrasse?. " 

The Acting Director of Permits and Licenses reports as follows: 

"As instructed, a discussion took place with the Mayor, Deputy City Manager 
and Director of Legal Services to work out details on how to approach the 
matter of which stores should be allowed to remain open on Sunday, 
Statutory Holidays and after regular shopping hours. Because of the wide 
variety of merchandise which certain types of stores have available for 
sale, it is not possible to provide a precise list showing the type of 
store which should be allowed to remain open without creating some inequities. 
For example, drug stores sell greeting cards, lumber yards (which this report 
suggests be allowed to be open) sell furniture and paint, but Individual card 
shops, furniture stores and paint stores are required to remain closed 
on Sunday and Statutory Holidays . We have tried to keep the number of 
inequities to a minimum and suggest concessions for the tourist areas 
such as Gastown and Chinatown, and a certain amount of convenience shopping 
for the general public. The following enforcement program and procedures 
submitted for consideration are in response to Council's previous discussion 
and actions. 

1. No action be taken against stores in the historic areas of 
Gastown and Chinatown if stores remain open after hours, on 
Sundays £ind the following Statutory Holidays : 

- Good Friday 

- Victoria Day 

- July 1 

- B.C. Day 
Labour Day 

'— • Boxing Day 

The stores in these two historic areas would have to close 

January 1 
Thanksgiving 

- Remembrance Day 

- Christmas Day 


No action be taken against corner stores or drug stores if they 
are open on a Sunday or Statutory Holiday provided the type of 
merchandise listed in Section 4(1) of the Shops Closing Bylaw 
(copy attached) is suitably screened-off and not on display 
or for sale on Sunday or Statutory Holidays. 


3, No action be taken against bookstores, record stores, and 
souvenir stores if they are open on Sunday or the following 
Statutory Holidays: 


Good Friday 
— Victoria Day 

July 1 
•-«- B.C. Day 
— Labour Day 
— * Boxing Day 


provided the type of merchandise listed in Section 4(1) of 
the Shops Closing Bylaw is suitably screened-off and not on 
display or for sale on Sunday or Statutory Holidays. 

4. No action be taken against Lumber yards if they are open Sunday 
or the following Statutory Holidays: 


Good Friday 

— Victoria Day 

— July 1 
B.C. Day 
Labour Day 

— Boxing Day 


5. All other types of stores will be required to remain closed on Sunday 
and Statutory Holidays and a notice to this effect would be placed 
as soon as possible in the newspapers and 


(i) if a store continues to remain open on Statutory Holidays 
after the advertisement is placed, a letter will be sent 

to the licensed operator advising that any further violation 
will result in the matter being referred to Council recommend- 
ing a hearing to show cause why the license should not be 
suspended. 

(ii) if a store continues to remain open on Sunday , the licensed 
operator will be sent a letter advising that unless the 
store remains closed on Sunday, the Attorney General will 
be requested to provide permission to prosecute under the 
Lord's Day Act. They would also be notified that if they 
continued to open on Sunday, the operator would have to 
appear before Covincil to show cause why the business license 
should not be suspended." 


The City Manager submits the foregoing report of the Acting Director of Permits 
and Licenses for CONSIDERATION. 


m ccEiNCiL kam see paqe(si2^ 
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TO: 


Vancouver City Council 


Date: October 4, 1978 


SUBJECT: 


Extended Shopping Hours During December 


CLASSIFICATION: CONSIDERATION 


The Acting Director of Permits and Licenses reports as follows: 

"A letter has been received from the Downtovm Business Association 
requesting Council approval to allow stores to remain open for 
business until 9:00 P.M. on December 4,5,6,11,12 and 13. Under the 
Shops Closing Bylaw, stores must close at 6:00 P.M. on these 6 days. 

Section 8 of the bylaw only allows stores to remain open until 9:00 P.M. 
on the 7 business days preceding Christmas (i.e. December 16, 18, 19, 
20, 21, 22 and 23). Two of these days are Thursday and Friday so the 
net additional late evening shopping is 5 days. 

The Downtown Business Association point out that the shopping hours 
survey conducted on their behalf earlier this year showed that 
approximately 70% of the Vancouver residents favoured more evening 
shopping during December. 

The Municipality of Burnaby has similar shopping hours to Vancouver 
with the exception that during the month of December stores may choose 
their own hours of operation. The cities of New Westminster, Port 
Moody and the municipalities of Richmond, Port Coquitlam, Delta and 
Surrey have wide open shopping hours all year. The District of North 
Vancouver, City of North Vancouver and Municipality of West Vancouver 
have December closing hours similar to Vancouver. 

An extension to the shopping hours during the month of December will 
require an amendment to the Shops Closing Bylaw. 

The request is submitted to Council for consideration." 

The City Manager submits the report of the Acting Director of Permits and Licenses 
for CONSIDERATION. 
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DATE October 12. 1978 

TO: VANCOUVER CITY COUNCIL 

SUBJECT: False Creek, Area 6, Phase 1 - Lot 34, Ground Lease (Heather 

Marina Commercial Building) 

CLASSIFICATION: RECOMMENDATION 


The Development Consultant and the Director of Finance report as follows: 
" Purpose 

The purpose of this report is to request authority to enter into a ground lease 
with Frank Stanzl Construction Ltd. for Lot 34 (Heather Marina Commercial 
Building), to enter into various sub-leases and easements, and to approve 
payment for the public easement for the waterfront deck and for the leasehold 
improvements for the marina facilities. 

Background 

As contemplated in the Official Development Plan, this site is to be used for 
commercial purposes plus provide for the on-shore facilities for the City-owned 
Heather Marina. To date, a commercial structure has been built on the site 
which has provision for several retail/office/restaurant premises plus the 
facilities for the Heather Marina including office, washroom and laundry 
facilities and caretaker suite. On June 22, 1976, Council approved the terms 
for a ground lease which the City would enter into with Frank Stanzl Construction 
Ltd. for this site. That lease was never entered into due to a number of 
outstanding issues, and this report proposes fresh terms for the ground lease 
in addition to sub-leases and easements for City requirements for the site. 

A. Ground Leases 

On September 26, 1978, Council approved the subdivision of Lot 34 into two 
parcels of property, one being for the marina commercial site and the second 
for a restaurant site. In the attached Appendices B and C, the terms for the 
proposed long-term ground leases are set out for both parcels of property. 
The marina commercial site is anticipated to be subdivided under the Strata 
Titles Act. Provision is made for the restaurant site to be consolidated, in 
the future, with the marina commercial site and subject to the same provisions 
under the Strata Titles Act. The terms are substantially as approved by 
Council on June 22, 1976, with the major difference being the subdivision into 
the two sites. The restaurant site is currently vacant and provision is made 
in the lease for a 5,000 sq.ft. restaurant facility. Provision is made in the 
lease for the lease to be cancelled if construction of the restaurant is not 
substantially completed by September 1, 1986. 

B. Public Deck 

The development of the existing cormiercial development is complicated because 
it contains a wooden deck which is an extension of the public waterfront walkway 
and is of a complex design to overcome the requirements of having to straddle 
a large GVRD outfall storm sewer and rise above the marina office to meet the 
requirements of a continuous waterfront walkway, to conform with the Area 
Development Plan By-law. 

Further, the wooden public deck forms an integral part of the privately-owned 
structure, which presents complexities for maintenance and repair in differentiat- 
ing between the responsibilities of the owner of the building which supports 
the deck as opposed to the City's responsibilities as owner of the deck. 

An agreement has, therefore, been reached by City officials and the developer, 
which is the subject of the recommendation of this report, whereby the City 
will pay the capital costs plus sixty years prepaid maintenance costs of the 
public deck for a total of $152,000 and in return the City will obtain a public 
easement over the deck. Council, on March 21, 1978, when approving the Phase 1, 
Wrap Up of Budgets, approved that funds be allocated for this expenditure. 
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C. Marina Facilities 

The False Creek Development Group, upon advice from the Park Board, also 
requested the developer to include a marina office, laundry, washrooms and 
storeroom to serve the marina as well as an apartment to house the caretaker 
of the marina. Attached to this report are the terms for the sub-lease of 
these facilities. The rent payable under this sub-lease will be funded 
through the Property Endowment Fund from the operations of the marina. The 
rent includes annual payments as set out in the attached appendix plus a pre- 
paid amount of $28,840 for leasehold improvements. The latter sum is provided 
for in the False Creek Capital Budget. 

D. Public Walkway 

At present, the public walkway is discontinuous in that there is no access from 
the northern end of the wooden deck in the commercial building to the ground 
below where the public walkway continues. Accordingly, there is a requirement 
of the Lessee, when the restaurant site is developed, to extend the public 
deck to the restaurant and from there to grade at the northeast corner of the 
property. 

In the meantime, provision is made for a public easement over the vacant 
restaurant site, at grade, to ensure public access to the waters edge. 

E. Easement - Marina 

A portion of the ramps and floats of the Heather marina encroach upon Lot 34. 
In order to maintain the City's rights to use these facilities, the attached 
proposed easement provides for the City's continuous use of these ramps and 
floats. 

F. Interest on Payments 

Negotiations between the City and Frank Stanzl Construction Ltd. with respect 
to the cost of the waterfront deck C$152,000) and the leasehold improvements 
to the marina office ($28,840) were completed in the Spring of 1978. Payment 
cannot be made to Stanzl until at least approved by Counctl. 
Thus, it is appropriate to provide for the payment of interest to Stanzl to 
compensate for the delay in payment, from May 1, 1978 to date of registration 
of the easement and sub-lease, respectively, at 10% interest. The approximate 
cost will be $9,000 and the funds can be made available through a reallocation 
of surplus funds from the Sixth Avenue landscaping account. 

The City currently owes Stanzl about $30,000 in rent under the proposed sub- 
leases and Stanzl owes the City somewhat more for rent and taxes under the 
ground lease. It has been agreed between the parties that these sums be paid 
on registration of the documents with no interest charges to either party. 

G. Advance Payment 

With respect to the payment of the $152,000 and $28,840 referred to in Section F, 
the Development Consultant advises that Frank Stanzl Construction Ltd. built 
both the Public Deck and Marina Facilities with the knowledge that an agreement 
would eventually be reached and allowed the City use of both of these areas for 
the past 2 years or more. The Development Consultant, therefore, recommends 
that payment of the City contribution for the Public Deck and Marina Facilities 
be made in advance of the final legal documentation, in return for the good 
faith expressed by the Company to date and with the knowledge that the Letter of 
Understanding (Appendix A) and Appendices* B & C have been agreed to by the 
Company. 

The Director of Finance recomnends that payment not be made until the legal 
documentation has been registered and notes the following points tn favour of 
that position: 

1) As recommended in Section F, Stanzl will be paid interest on the 
amounts until payment is actually made, so the financial impact on 
Stanzl will be minimized. 

2) All of the legal documentation was delivered to Stanzl in draft form 
on October 4, and unless there are delays on Stanzl 's part, the 
documentation will be registered in the near future. 
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3) The bulk of the above-noted payment is to ensure public access 
over the waterfront deck for the next 60 years. Until the legal 
documentation has been signed and registered, the City will not 
have any security that Stanzl will perform the obligations that they 
are being paid for. 


Recommendations 

It is recommended that: 

A. The ground lease terms for Lot 34 (Parcels A and B) which provide for 
the commercial ground rents and other terms as set out in the attached 
Appendices B and C be approved. 

B. The terms of the sub-lease of the caretaker suite as set out in the 
attached Appendix D be approved. 

C. The terms of the sub-lease of the Marina facilities as set out in the 
attached Appendix E be approved. 

D. The terms of the easement for the Marina ramp and floats as set out 
in the attached Appendix F be approved. 

E. The terms of the easement over the waterfront deck and along the seawall 
as set out in the attached Appendices G and H be approved, 

F. The Director of Legal Services be requested to prepare the legal documents 
in accordance with recommendations A-E of this report, for execution by 
the Director of Legal Services and Frank Stanzl Construction Ltd. 

G. Upon execution of the documents by the parties, the City pay to 

Frank Stanzl Construction Ltd. the amount of $152,000 for capital costs 
and prepaid maintenance of the easement over the waterfront deck and 
the amount of $28,840 for leasehold improvements to the marina facilities 
plus interest as set forth in this report, the source of funds being 
the False Creek Capital Budget, with the reallocation of funds as set 
forth in the report. " 


The City Manager RECOMMENDS approval of the above recommendations of the 
Development Consultant and the Director of Finance. 
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DATE October 10, 1978 


TO: VANCOUVER CITY COUNCIL 

SUBJECT : Prenatal Servioes 
CLASSIFICATION: FECQM'ENEftTION 

The Medical Health Officer reports as follows: 

"Hiis report will provide an ipdate on the Health Department's 
Prenatal Services and will make reccnnendatiGns for the balance of 
1978 and for 1979 pending agreement with the Provincial Ministry of 
Healtii on: ' 

(a) Prenatal service standards, and 

(b) Cost-sharing of public health services. 


Background 

The current prenatal service of the Health Departinent has shown an 
increase in attendance over the past five years. Because of a falling 
birthrate, the coverage (i.e. percentage of pregnant wcnien attending 
the program) is therefore increasing. Ohe figures are as follows: 


No. attending % of no. of 

K-iv+-v,e first births 
first births registered 


1975 1636 female 
1132 male 

1976 2157 female 
1314 male 

1977 2311 female 
1286 male 


53.1 72.4 
54.8 85 
53.1 89.7 


Ihe Department has been unable to provide service in response to all 
requests. Sane persons have been denied service and sane have had 
dela^ due to long waiting lists. Sane have had to attend sessions 
away frcm the nearest hecilth unit office. Special groips for the 
deaf, and classes for Chinese cobles in the Chinese language have 
been organized. 

The Vancouver Perinatal project started December 1976. The City of 
Vancouver and the Province of British Colimbia shared 50/50 in the 
costs. There were tM3 coipcnents: 

1. Parents' Choice . This partnership with St. Paul's Hospital will 

end October 31, 1978, with a final report due 
early in Noven4>er, 1978. The service staff are now writing the 
report and will have to be terminated October 31, 1978. 

2, Healthiest Babies Possible . This project provided individual 

prenatal education in four languages 
and to Native Indians, lew incons persons, etc. This project also 
has ended (report due Nbvenber, 1978) but the staff has been 
maintained to continue service to the end of Decenter, 1978 
pending new funding arrangements with the Province. There is not 
much time left. 

The Interim results of these two ca||pcnents have been shared in 
earlier reports. The final resvilts also confirm a major inprovement in 
infant health. 
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It is imlikely that detailed negotiations with the Province of 
British Columbia on service standards and cost-sharing can be 
concluded in 1978. 

I therefore reccrmend that: 

(a) The staffing of Healthiest Babies Possible be continued 
for all of 1979; 

(b) The staff of Parents' Choice be retained for 14 months 
fron November 1, 1978 to December 31, 1979 to: 

(i) Act as resource staff to the regular Health 
Department prenatal program; 

(ii) To assist the reorganization of the service to 
align parent ediocation groups in accord with the 
three hospital ctostetrical services (as with the 
St. Paul's partnership); 

(iii) To provide scne service to help the Department meet 
the current demand; 

(c) The extra costs be negotiated with the Province of British 
Columbia on a 50/50 basis. 

Ihe costs are as follavs: 
PARgnS' CHOICE 
Salaries 


November 1 - January 1, 1979 - 

Decanber 31, 1978 December 31,1979 


1 Nutritionist I @ 

$l,489.00/iicnth $ 2,978.00 $ 17,868.00 

1 C.H.N. I @ 

$1,615. 00 Acnth 3,230.00 19,380.00 
1 Clerk II @ 

$976.00/tonth 1,952.00 11,712.00 

1 Psychologist II @ 
$l,703.00/tnonth 

(half-time position) 1,703.00 10,218.00 

Fringe Benefits 

13*2% for Nutritionist I, 

Clerk II & Psychologist II 

and 12% for C.H.N. I 1,284.00 7,699.00 


S U,147.00 S 66,877.00 
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Program supplies & Services $ 200.00 $ 1,200.00 

Aato allowance 600.00 3,600.00 

Printing 1,000.00 6,000.00 

Ccrputer services 1,000.00 6,000.00 

Food st^plementation 200.00 1,200.00 


TOTAL: $ 14,147.00 $ 84,877.00 


HEALTHIEST BABIES POSSTRT.K 
Salaries 


1 Nutritionist Aide (sipervisor) 
@ $936.00/mnth 

6 Nutritionist Aides @ $910.00/ntcnth 

1 Clerk-Typist II @ $835.00Aonth 


Fringe benefits (13*5%) 


TOTAL SALARIES & FKDXS BENEFITS: 
Program S\53plies & services 
Auto allowance 
Printing 

Cdiputer services 
Pood si^jplenentation 


TOTAL: $ 108,487.00 


Ttve request for six full-time aides and one fiiLl-time Clerk-Typist II 
represents an increase in cost over our present levels, as these 
positions are now half-time. With a full working day, the Niitritional 
Aides will be able to more than dov±>le their number of hone counselling 
sessions, as their schedviling will be more efficient and the amount of 
travel time reduced. The additional time will enable us to meet 
requests for our services which are presently unfilled. In addition, 
the change to a full working day will enable us to retain the present 
staff who are ccrpletely familiar with the program and have been 
trained to work with the six majory minority groves in Vancouver 
(i.e. Punjabi, Hindu, Chinese, Greek, Italian, Native Indian and Icw- 
inccme.) 


Jan.l, 1979 - 
Dec. 31, 1979 

$ 11,232.00 
65,520.00 
10,020.00 

$ 86,772.00 
11,715.00 

$ 98,487.00 
1,200.00 
2,400.00 
2,000.00 
2,000.00 
2,400.00 
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COMMITTEE OF THE WHOLE 

MOVED by Aid. Broome, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid. Broome, 
SECONDED by Aid. Adams, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 


BY-LAWS 

1. BY-LAW TO AMEND BY-LAW No. 2875 BEING 
THE VANCOUVER ATHLETIC COMMISSION BY-LAW 

MOVED by Aid. Wilson, 
SECONDED by Aid. Sweeney, 

THAT leave be given to introduce a By-law to amend By-law 
No. 2875 being the Vancouver Athletic Commission By-law and the 
By-law be read a first time. 

- CARRIED 

MOVED by Aid. Wilson, 
SECONDED by Aid. Sweeney, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Wilson, 
SECONDED by Aid. Sweeney, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Deputy 
Mayor in the Chair. 

- CARRIED 

MOVED by Aid. Wilson, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Wilson, 
SECONDED by Aid. Sweeney, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Wilson, 
SECONDED by Aid. Sweeney, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED 

(The By-law received three readings) 

2. BY-LAW TO AMEND BY-LAW No. 4497, BEING 
A ZONING BY-LAW 


MOVED by Aid. Broome, 
SECONDED by Aid. Adams, 

THAT leave be given to introduce a By-law to amend By-law 
No. 4497, being a Zoning By-law^ and the By-law be read a first 
time . 

- CARRIED 

MOVED by Aid. Broome, 
SECONDED by Aid. Adams, 

THAT the By-law be read a second time. 

- CARRIED 
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I reocnnend that funding be approved as follows: 

(a) The Sim of $7,074.00 for Parents' Choice, November and 
Decenber, 1978; 

(b) The sum of $42,434.00 for Parents' Qioioe in 1979; 

(c) The sum of $54,244.00 for Healthiest Babies Possible 
in 1979. 

In addition, I recotinend that the City Manager and Medical Health 
Officer begin iitmediate negotiations vd.th the Provincial Government 
to obtain the necessary 50/50 cost sharing. 

Ccnitients of the Director of Finance 

The Director of Finance wishes to make the following ccnments: 

On May 16, 1978, City Council dealt with the .Medical Health Officer's report 
of i^ril 11th that was suhmitted to the Coritiunity Services Caimittee on 
ysay 4, 1978, on the subject of Vancouver Perinatal Health Project. 

The report dealt with two projects as follows: 

A) Parent's Choice 

The funding for this project ends Octdber 31, 1978. In order to cottplete 
and present the report in Nbveamber of 1978, it appears that a one month 
extension to November 30, 1978 is required at an estimated cost of 
$7075. This should be subject to receiving 50% cost sharing, and 
therefore a City cost of $3537 which would be provided from Contin- 
gency Reserve. 

B) Healthiest Babies Possible 

The funding for this project has been approved to December 31, 1978 
and there does not appear to be any urgent Council action required 
prior to receiving the evaluation report. 

It should be noted that City Council on May 16th extended this program 
to December 31, 1978 with one of the recatmendations reading as follows: 

'C. THAT since the mjor financial beneficiary of this 
program is the acute care health system, full Pro- 
vincial funding be sought for any extension of the 
program past the end of 1978. ' 

In addition to the above the Director of Finance notes that City Council 
has indicated their concern about departmental budget expenditure increases 
and to approve a $200,000 continuing project on the basis of the information 
in this report prior to the evaluation reports and a ccirparison to other 
Health Department priorities does not seem appropriate. It should also 
be noted that the City and Province are awaiting a Provincial response 
to a major cost sharing policy change proposal." 

The City Manager RECOMMENDS that: 

A) The Msdical Health Officer report to the Conmunity Services Cortmittee on 
the two programs in detail by November 16, 1978: 

Parent's Choice 
Healthiest Babies Possible. 

B) The additional City funds required to complete the Parent's Choice program 
to November 30, 1978 amounting to $3537, subject to matching Provincial 
funds, be provided from Contingency Reserve. 

FOR mmi ACTiOM SEE PAGE(S) il^S.— 


REPORT TO COUNCIL 

STANDING COMMITTEES OF COUNCIL 
ON COMMUNITY SERVICES AND PLANNING & DEVELOPMENT 


SEPTEMBER 28, 1978 


A Joint meeting of the Standing Committees of Council on Community 
Services and Planning & Development was held on Thursday, September 
28, 1978, in Committee Room No. 1, Third Floor, City Hall, at 
approximately 1:00 P.M. 


PRESENT: 

Alderman 

Rankin, Chairman 


Alderman 

Brown 


Alderman 

Ford 


Alderman 

Gerard 


Alderman 

Gibson 


Alderman 

Harcourt 


Alderman 

Kennedy 


Alderman 

Marzari 


Alderman 

Puil 

ABSENT : 

Alderman 

Bellamy 

COMMITTEE CLERK: 

H. Dickson 


RECOMMENDATION 

1 . City Housing Policy in the Downtown Eastside Area 

The Joint Committee had before it for consideration a 
Manager's report dated September 26, 1978 and a letter dated 
September 22, 1978 from the Executive Vice-President of the 
B.C. Hotels Association enclosing an extract from the "Report 
on Occupancy Decline in the Vancouver Downtown Eastside and 
Granville Corridor Hotels and the Effect on Hotel Employment", 
which is a lengthy and detailed report prepared for the B.C. 
Hotels Association by J . D. Clark Consulting Ltd. (Copies of 
all documents referred to are on file in the City Clerk's 
Office . ) 

In the Manager's report, the Medical Health Officer, the 
Fire Chief, the Director of Permits & Licenses, the Director 
of Planning and the Director of Social Planning reported on 
various aspects of housing by-law enforcement in the Downtown 
Eastside area. The Manager's report provided details of a 
survey on the degree of enforcement of the Lodging House and 
Fire By-laws in a cross-section of 23 hotels and rooming houses. 
The Manager's report outlined four options on the degree of by- 
law enforcement and provided comment on the impact for each degree 
of enforcement of City by-laws. The report concluded with a 
series of recommendations; the first being that the City Manager 
establish a "Downtown Housing Implementation Committee" comprised 
of representatives from Health, Fire, Permits & Licenses, Planning 
and Social Planning Departments which would report quarterly to 
the Community Services Committee. Subsequent recommendations 
proposed terms of reference for the committee. Included in the 
recommendations was one that the Director of Legal Services 
examine the possibility of increasing financial penalties for 
non-compliance with City by-laws; a recommendation that violators 
of the Standards of Maintenance By-law be advised Council may 
invoke its authority to do the work; and recommendations that in 
consultation with the proposed new committee, the Director of 
Social Planning meet with Provincial officials regarding inade- 
quacies and limitations of existing SAFER and GAIN shelter 
allowances and the Director of Planning meet with hotel and room- 
ing house owners and operators to develop a modified RRAP for the 
Downtown Eastside NIP area which would be financially attractive 
to them. 
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Clause No. 1 Continued 

The Chairman called for submissions from the public and 
Mr. B. Eriksen of the Downtown Eastside Residents' Association 
distributed copies of a seven-page brief which he read to the 
Committee. The brief was critical of the City Manager's report, 
urged strict enforcement of all City by-laws, and construction 
of new housing rather than reconstruction of existing buildings 
in the Downtown Eastside area. 

Following opening remarks by Mr. L. W. Manuel of the B.C. 
Hotels Association, he introduced Mr. J. D. Clark who had com- 
piled the "Occupancy Decline" report for the Association. Mr. 
Clark read to the Committee a four-page brief (copies of which 
had been presented at the meeting) which, in summary, requested 
assistance from the City of Vancouver in obtaining appropriate 
government subsidies in order to provide the standard of accom- 
modation required under present City by-laws and to reverse the 
loss of employment experienced in the hotel industry. 

Mr. Clark answered questions from members of the Committee 
and it was noted that the occupancy rate in Downtown Eastside 
area hotels is approximately 63% and it is not known at this 
time how many hotels in the area are suitable for renovation. 

Mr. D. Purdy, Deputy Director of Social Planning, with the 
assistance of Social Planner J. Jessup, then reviewed the 
Manager's report and answered questions from Committee members. 
In response to a question, Mr. Jessup suggested that 10% of the 
residents of the 23 hotels in the survey require some sort of 
housekeeping assistance. It was also noted during discussion 
that of the total 9,312 Lodging House and Fire By-law violations 
discovered in the survey of the 23 hotels, only 177 violations 
are considered to be serious or of a life safety nature. It was 
also noted that many of the housing units in the survey could 
never be renovated to a satisfactory level because they have 
windows which face onto walls or into light wells, and the 
Director of Environmental Health pointed out that of the 900 
rooms surveyed, 27.6% or 280 rooms would be closed if by-laws 
for minimum light and ventilation were enforced. 

Time did not permit a full discussion by the Committee, and 
it was 


RECOMMENDED 

THAT the joint meeting of the Community Services and 
Planning & Development Committees on City housing 
policy in the Downtown Eastside area be adjourned 
and reconvened on Thursday, October 12, 1978. 


The meeting adjourned at approximately 2:45 P.M. 

FOR COUNCIL ACTiOfi SEE PAGE(S) ,.9?i?. 


REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


SEPTEMBER 28, 1978 


A meeting of the Standing Coininittee of Council on Community Services 
was held on Thursday, September 28, 1978, in Committee Room No. 1, 
Third Floor, City Hall, at approximately 2:55 P.M. 

PRESENT ; Alderman Rankin, Chairman 

Alderman Ford (Clauses 4 to 7) 
Alderman Gerard 
Alderman Marzari 

ABSENT ; Alderman Bellamy 

COMMITTEE CLERK: H. Dickson 


Adoption of Minutes 

The Minutes of the Community Services Committee meeting of Thursday, 
September 14, 19 78, were adopted. 

Recorded Vote 

Unless otherwise indicated, votes of the Committee on all items 
are unanimous. 


RECOMMENDATION 

1. Liquor Permit Application - 4450 West 10th Avenue 
Development Permit Application No. 80659 


The Committee had before it for consideration a Manager's 
report dated September 11, 1978, on the application of Mr. P. 
Benias for Development Permit Application No. 80659 to use approxi- 
mately 342 sq. ft. of the first storey of the existing restaurant 
at 4450 W^st 10th Avenue as a holding bar. 

In the report, the Director of Planning reported as follows: 

'The above noted Development Peniiit Application has been 
filed to use approximately 342 sq. ft. of the first storey 
of the existing restaurant as a Holding Bar. 

This development is situated on the south side of 10th Avenue 
between Trimble and Sasamat Street. 

The proposed Holding Bar development will provide an assembly 
area of approximately 342 sq. ft. (10% of the floor area of 
the restaurant). The existing seating capacity of the dining 
area of the restaurant is 80. The proposed seating capacity 
for the Holding Bar area is for 20 people. 

The Liquor Control and Licensing Act permits up to 25% of 
the total seating available in the dining area (maximum 50%) 
as seating for a Holding Bar. In accordance with the Act, 
the applicant is permitted a maximum of 20 seats. 

No complaints have been received from the Health Department. 
The Police Department have recommended favourable considera- 
tion. 

This application is being referred to City Council through 
the Standing Committee on Community Services for consideration 
of the new liquor outlet and to advise Council that the Director 
of Planning is prepared to approve this Development Permit 
Application subject to Council's approval of the new liquor 
outlet.' 
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Clause Ko. 1 Cor-ininued 

Appearing before the Committee on this matter was a repre- 
sentative from the Planning Department. 

Following brief discussion, it was 

RECOMMENDED 

THAT the Director of Planning be advised that Council 
has no objection to the issuance of Development Permit 
Application No. 80659 to Mr . P. Benias to use approxi- 
mately 342 sq. ft. of the first storey of the existing 
restaurant at 4450 West 10th Avenue as a holding bar. 


2. Liquor Permit Application - 1531-37 Commercial Drive 
Development Permit Application No. 81366 


The Committee had before it for consideration a Manager's 
report dated September 11, 1978 on the application of Mr. J. 
Tolmer for Development Permit Application No. 81366 to use 
approximately 100 sq. ft. of the proposed restaurant at 1531-37 
Commercial Drive as a holding bar. 

In the report, the Director of Planning reported as follows: 

'The above noted Development Permit Application has been filed 
to use approximately 100 sq. ft. of the proposed restaurant 
as a holding bar. 

This development is situated on the west side of Commercial 
Drive between Grant and Gravel ey Streets. 

The proposed holding bar development will provide an assembly 
area of approximately 100 sq. ft. (10% of the floor area of 
the restaurant). The proposed dining area would accommodate 
84 persons and the proposed seating area for the holding bar 
is 8. 

The Liquor Control and Licensing Act permits up to 25% of the 
total seating available in the dining area (maximum 50) as 
seating for a holding bar. In accordance with the Act, the 
applicant is permitted a maximum of 8 seats. 

The Police Department have recommended favourable consideration. 

The Director of Planning, at his meeting of August 8, 1978, 
approved this application with the following condition: 

"The use of the holding bar is to be first dealt with by 
City Council through the Standing Committee on Community 
Services on report from the Director of Planning." 

This application is therefore being referred to City Council 
through the Standing Committee on Community Services for con- 
sideration of new liquor outlets.' 

Appearing before the Committee on this matter was a repre- 
sentative from the Planning Department. 

Following brief discussion, it was 

RECOMMENDED 

THAT the Director of Planning be advised that Council 
has no objection to the issuance of Development Permit 
Application No. 81366 to Mr. J. Tolmer to use approxi- 
mately 100 sq. ft. of the proposed restaurant at 1531- 
1537 Commercial Drive as a holding bar. 
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3 . Fire By-law Upgrading - Hotel Vancouver 

The Committee had before it for consideration a Manager's 
report dated September 12, 1978, on the status of the Fire By-law 
upgrading program at the Hotel Vancouver in which the Fire Chief 
reported as follows: 

"The Fire Chief reports that Series Report #7, relative to the 
upgrading program at the Hotel Vancouver, has been received 
from Mr. D. S. Harris, Solicitor for C.N. Hotels. 

The report on the upgrading status at this time may be 
summarized as follows: 

1. Sprinkler Installation 

Progressing as scheduled. 

2 . Fire Alarm System 

The C.N. Board of Directors has granted sufficient funds 
for the installation of this system. A formal announcement 
naming the successful bidder will probably be made in mid- 
September. It is anticipated that a progress schedule will 
follow within a few weeks of the tender award. 

3 . Architectural Modifications 

Some of the minor items have been started and are progressing 
satis factQfrily. The finalization of design changes for the 
major alterations is still the subject of concern for the 
building architects. Approvals from the Provincial Fire 
Marshal , Fire Department and Building Department have yet 
to be obtained before this phase is put out to tender and a 
schedule of the work is prepared for the Fire Chief. 

The Fire Chief is satisfied that reasonable progress is being main- 
tained. " 

Chief Fire Warden G. Birnie appeared before the Committee on 
this matter, and in response to a question by the Chairman regard- 
ing major alterations required in the hotel, said he anticipates 
receipt of additional information on these matters from Canadian 
National officials in approximately one week. 

Following discussion, it was 

RECOMMENDED 

THAT the City Manager's report dated September 12, 
1978, on the status of the Fire By-law upgrading 
program at the Hotel Vancouver, be received. 


4 . Teenage Discotheque, 2120 Main Street 

The Committee had before it for consideration a Manager's 
report dated September 11, 1978 (copy circulated) in which the 
Acting Director of Permits & Licenses reported on an application 
from Chicklets Teen Disco Inc. for a license to operate a teenage 
discotheque at 2120 Main Street. 

In the report, it was pointed out the Director of Planning 
had refused the development permit for this teenage discotheque 
but the decision was appealed to the Board of Variance which 
approved the use until December 31st, 1980 and the development 
permit has been issued. 
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Mr. K. Armstrong of the Permits & Licenses Department, along 
with the applicants, appeared before the Committee on this matter, 
and during discussion it was pointed out the building in which the 
discotheque will be housed is of concrete block construction. 

The Committee noted there are four or five residential build- 
ings in the vicinity and only one resident had been interviewed 
regarding the proposed teenage discotheque. The Committee felt 
residents in the five houses in the neighbourhood and the operator 
of a nearby motel should be canvassed for their opinions before a 
license is issued. 

Following discussion, it was 

RECOMMENDED 

THAT Council approve the issuing of a license to Chicklets 
Teen Disco Inc. to operate a teenage discotheque at 2120 
Main Street subject to the building complying with all 
City by-laws; and 

FURTHER subject to a report to Council by the Director of 
Permits & Licenses on the opinions of the residents in 
the immediate vicinity regarding the proposed teenage 
discotheque . 

5 . Complaint re United Poultry Ltd., 534 East Cordova Street 

The Committee had before it for consideration an inspection 
report dated September 11, 1978 (copy circulated) from the Health 
Department prepared following receipt of a petition signed by appro- 
ximately fifty residents objecting to the operation of a chicken 
slaughtering and packing plant by United Poultry Ltd. at 534 East 
Cordova Street. 

Appearing before the Committee on this matter were the Director 
of Environmental Health, Mr. Ken Luey (spokesman for the petitioners), 
and representatives from United Poultry Ltd. 

Mr. Luey suggested to the Committee that the United Poultry 
operation is a health hazard, that the lane at the rear of the 
premises is occasionally blocked by trucks loading and unloading, 
and that there are feathers, flies and droppings and an overwhelm- 
ing stench as a result of the operation. 

During discussion, it was noted United Poultry Ltd. has been 
at this location for ten years as a legal non-conforming use. 

The Director of Environmental Health admitted that slaughter 
houses are obnoxious industries; however, he said United Poultry 
is a well-run establishment and every attempt is being made by the 
management to run a good operation . He further pointed out there 
are three Federal Health Inspectors on the premises at all times. 

In conclusion, the Committee requested the management of 
United Poultry make every effort possible to keep disruptions to 
the neighbourhood to a minimum. 

Following discussion, it was 

RECOMMENDED 

THAT the inspection report dated September 11, 1978, 
from the Health Department and the petition from 
residents of the Downtown Eastside regarding the 
operation of the United Poultry Ltd., 534 East 
Cordova Street, be received. 


Report to Council 

Standing Committee of Coiuicil on Community Services 


6 . Ferrera Court Apartments, 504 East Hastings Street 

The Committee had before it for consideration a Manager's 
report dated September 22, 19 78, reading as follows: 

"The Standing Committee on Community Services, at its meeting 
on September 14, 1978, received a petition from the Downtown 
Eastside Residents Association regarding mice and cockroach 
infestations and odours emanating from the basement of the 
Ferrera Court, 504 East Hastings Street, Vancouver, BC. The 
committee instructed the Medical Health Officer to inspect 
these premises and report the results to the next meeting of 
the committee. 

The Medical Health Officer reports as follows: 

'A complete inspection of these premises was carried out on 
September 18, 1978. A copy of the inspection report is 
attached. 

A re-check of the building was carried out on September 22, 
1978 and it was found that the flooding caused by a faulty 
back-water valve had been corrected. 

A pest control firm had been hired and bait stations placed 
for mice control and spraying for cockroaches had been carried 
out. A contract has been let to Anderson Plumbing & Heating 
Ltd. for the maintenance and repairs reqftired for radiators 
and heating system. ' " 

Appearing before the Committee on this matter were the 
Director of Environmental Health, representatives of the owners 
of the building - the Shon Yee Benevolent Association, and Ms. 
Jean Swanson of the Downtown Eastside Residents Association with 
a representative of the tenants of Ferrera Court Apartments. 

During discussion, it was pointed out by the Committee that 
the Association received government assistance to renovate this 
building, yet the Committee has received complaints regarding 
lack of maintenance in the building. 

A representative from the Shon Yee Benevolent Association 
advised the Committee the Association has hired a pest control 
firm and has a contract for maintenance and repairs to the heating 
system. He further advised the Association is looking for a new 
caretaker for the building. 

The Director of Environmental Health advised the Committee 
the Association has had a contract with a pest control company 
for this building for approximately one year, yet this has had 
no effect on mice control. He added that mice in the Downtown 
Eastside area seem to be immune to the poisons used by pest 
control companies and the Department will discuss the matter with 
the company involved. 

Following discussion, it was 
RECOMMENDED 

THAT the matter of the Ferrera Court Apartments, 
504 East Hastings Street, be deferred for one 
month to allow the owners to show evidence of 
improvement in the condition and maintenance of 
the building, and the Director of Environmental 
Health report back to the Community Services 
Committee at the end of one month. 
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Rei>ort to Council {Il'^fiJ 
nS^ai^djUog Committee of Council on Community Services 


7 . Lee Building, 175 East Broadway 

The Committee had before it for consideration a Manager's 
report dated September 22, 1978, reading as follows: 


"At the Standing Committee on Community Services meeting held on 
Thursday, September 14, 1978, the Department of Permits and 
Licenses was ordered to conduct a survey of the Lee Building 
at 175 East Broadway with the view to enforcing the Standards 
of Maintenance By-law. 

The Acting Director of Permits and Licenses reports as follows: 

'On September 19, 1978, an Inspector from this Department 
attended at the subject building and determined that the 
building has very recently changed hands and is now owned 
by Aquilini Construction of this City. 

Our Inspector interviewed Mr. Gerald C. Mason who is the 
Property Manager for the new owners. We were advised that 
the entire building will now be renovated from the ground 
floor up. The Property Manager stated that contracts have 
been let to replace the roof, boilers and to maintain the 
elevators. He further stated that the living quarters will 
all be upgraded by renovation of kitchens, bathrooms, doors, 
windows and floor coverings. It is anticipated that the 
upgrading program will be completed within the next four 
months. Work is already under way and a crew was working 
when our Inspector visited the site. Attached is a copy of 
a letter from the new owners of this building committing 
them to a plan of improvement. 

Under these circumstances we would not normally proceed with 
any enforcement action and would give the new owners an 
opportunity to implement their plans. We suggest that this 
course of action be endorsed by your Committee. This Depart- 
ment will continue to monitor the program of improvement and 
if any slowdown occurs, reports will be made to your Committee. 
It is also felt that all of the Health Department's require- 
ments will be met by the above mentioned upgrading. The pest 
control program is now in operation in the building after 
instructions were given by the Health Department. It should 
be noted that the Health Department has already laid two 
charges against these premises.' " 


Appearing before the Coimnittee on this matter were a repre- 
sentative of the Permits & Licenses Department and Mr. G. C. Mason, 
property manager for the new owners of the building. 

During discussion, the Committee noted there had been con- 
tinuing problems with this building over a period of years 
during which it had several owners. 

Mr. Mason advised the Committee his firm intends to completely 
renovate the building including a new elevator, new furnace, 
upgraded plumbing, new roof, new kitchens, bathrooms, ceilings, 
carpets, etc. In response to the Committee's questions of what 
effect this would have on the rent charged to the tenants of the 
building, Mr. Mason replied that most of the existing tenants may 
not be able to afford the new rents. Rents currently range from 
$140 to $165 per month and they will rise to approximately $225 
to $235 when the renovations have been completed. 
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Following discussion, it was 
RECOMMENDED 

THAT the Manager's report dated September 22, 1978, 
on the Lee Building, 175 East Broadway, be received; 

FURTHER THAT the Director of Social Planning survey 
the tenants of the Lee Building and determine what 
supplements or subsidies may be available to the 
tenants to meet the increased rents anticipated as 
a result of the renovations proposed for the build- 
ing . 


The meeting adjourned at approximately 3:55 P.M. 
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BY-LAWS (cont'd) 44 d 

By-law to Amend By-law No, 4497, 
being a Zoning By-law (cont'd) 


MOVED by Aid. Broome, 
SECONDED by Aid. Adams, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Deputy 
Mayor in the Chair. 

- CARRIED 

MOVED by Aid. Broome, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 


MOVED by Aid. Broome, 
SECONDED by Aid. Adams, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Broome, 
SECONDED by Aid. Adams, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED 

(The By-law received three readings) 


3. BY-LAW TO AMEND BY-LAW No. 4450 
BEING THE LICENSE BY-LAW 


MOVED by Aid. Linnell, 
SECONDED by Aid. Adams, 

THAT leave be given to introduce a By-law to amend By-law 
No. 4450, being the License By-law and the By-law be read a first 
time . 

- CARRIED 

MOVED by Aid. Linnell, 
SECONDED by Aid. Adams, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Linnell, 
SECONDED by Aid. Adams, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Deputy 
Mayor in the Chair. 

- CARRIED 

MOVED by Aid. Rankin, 

THAT the Committee rise without reporting and ask leave to 
sit again. _ lost 

MOVED by Aid. Linnell, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Linnell, 
SECONDED by Aid. Adams, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Linnell, 
SECONDED by Aid. Adams, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

/Tv,^ D T ^, . - CARRIED 

(The By-law received throe readings) 


REFERS TO CLAUSE NO. 4 



MANAGER'S REPORT 


DATE 


October 3. 1978 


TO: 


VANCOUVER CITY COUNCIL 


SUBJECT : 


Teenage Discotheque, 2120 Main Street 


CLASSIFICATION: 


INFORMATION 


The Acting Director of Permits and Licenses reports as follows: 

"On September 28, 1978, the Community Services Committee considered an 
application for a Teenage Discotheque at 2120 Main Street and requested 
the neighbouring residential premises be canvassed to obtain comments 
on the proposed development. There are four occupied dwellings within 
a block of the proposed location euid only one objection was received. 
Mr. W. Bunn of 234 E. 5th Avenue, lives east of the leme behind the 
discotheque and objects to the proposed use on the basis that the 
teenagers will create a noise problem by driving their cars up and 
down the lane along side his house. 

The three other residents in the 200 block East 5th Avenue and the 
management of the City Centre Motel directly across Main Street, 
have no objection to the teenage discotheque. 

The possible noise problem mentioned by Mr. Bunn has been discussed 
with the management of the discotheque who have agreed to pay special 
attention to the parking areas at closing time in an effort to keep 
the noise from automobiles to a minimum and discourage the use of 
the lane." 

The City Manager sulxiits the foregoing report to Coxmcil for INFORMATION. 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


SEPTEMBER 28, 1978 


A meeting of the Standing Committee of Council on Planning 
and Development was held in the No. 2 Committee Room, Third Floor, 
City Hall, on Thursday, September 28, 1978 at approximately 2:55 p.m. 


PRESENT 


Alderman Harcourt, Chairman 
Alderman Gibson 

Alderman Kennedy (Items 2 and 3) 
Alderman Puil 


ABSENT 


Alderman Brown 


CLERK TO THE 
COMMITTEE 


M. 


Cross 


RECOMMENDATIONS 


1 . Monthly Status Report on Rezoning Applications 

The Committee considered a memorandiam dated September 14, 1978, 
from the Zoning Planner, forwarding the monthly status report on 
rezoning applications for the month of August, 1978 (on file in the 
City Clerk's office). 

With respect to the rezoning application for 3338 and 3390 
The Crescent the Chairman suggested that in order to speed processing 
the applicants, representatives of the Shaughnessy Heights Property 
Owners' Association, and staff meet with the Committee to discuss 
the project as it relates to the proposed guidelines for Old Shaugh- 
nessy. 

Mr. R. Scobie, Zoning Division, advised that the Department 
is currently preparing a report on the rezoning application which 
will be submitted direct to Council, possibly within a month. 

A member of the Committee felt that this was an issue that 
was important to the proposed goals for the Old Shaughnessy area and 
should not be debated prior to the report of the Director of Planning 
on the analysis of the goals and objectives for the area being received. 
It was suggested that the matter be deferred until after the Civic 
Election . 

RECOMMENDED 

THAT the monthly status report on rezoning applications for the 
month of August, 1978 be received and that consideration of 
the rezoning application for 3338 and 3390 The Crescent be 
deferred until November 21, 1978. 

2 . Residential Rehabilitation Assistance Program Area Designation 

The Committee considered a report of the City Manager dated 
September 20, 1978 (copy circulated) in which the Director of Planning 
advises that C.M.H.C. have forwarded guideline procedures to Munici- 
palities should they wish to avail themselves of special area desig- 
nation for R.R.A.P. The Municipalities would receive a maximum of 
10% of the 1978 R.R.A.P. budget. The approval of special designations 
by the Federal Government will not likely occur until later in the 
year. Once designated, however, the areas will be eligible for 
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September 28, 1978 (III-2) 
gXniiee Ho* ^ Goiit'd : 

R.R.A.P. beyond 1978. The report notes that the opportunity for 
extensions may not be offered to the Municipalities in 1979. 

Three alternatives were suggested: 

(a) Continue to administer R.R.A.P. in the existing N.I. P. 
areas, utilizing existing staff. 

(b) Expansion of existing R.R. A.P ./N. I .P . areas (excluding 
Downtown Eastside) from existing site offices with no 
increase in staff (outlined on Appendix III to the 
report of the City Manager dated September 20, 1978). 

(c) Designate new areas not contiguous with existing N.I. P. 
areas i.e., a portion of Hasting-Sunrise (outlined on 
Appendix IV to the report of the City Manager dated 
September 20, 1978). This would probably require some 
additional staff but these staff costs could be reviewed 
when the Federal Government budget allocations for 1979 
are known. 

The Director of Planning feels that City Council should desig- 
nate specific areas - alternatives (b) and (c) above - and make 
application to Central Mortgage and Housing for approval of these 
areas. Having obtained approval of these designations Council can 
decide at a later date when some of the uncertainties noted above 
are clarified, whether it wishes to promote actively the program 
in the special designated areas, or accept applications but not 
undertake an active promotion campaign. If Council does not desig- 
nate areas now, the opportunity may be lost. 

RECOMMENDED 

A. THAT Council instruct the Director of Planning to make 
application to Central Mortgage and Housing for approval 
of the special designated areas outlined in Alternatives 
(b) and (c) (Appendices III and IV of the report of the 
City Manager dated September 20, 1978). 

B. THAT if the special designated areas are approved by 
Central Mortgage and Housing Corporation, staff be in- 
structed to take no action with respect to the active 
promotion of the R.R.A.P. program in these areas until 
matters related to the 1979 budget, income guidelines, and 
agency fees have been reported back to Council. 

3 . Vancouver South Neighbourhoods (P.Y.E.P. Project) 

The Committee considered a report of the City Manager dated 
September 22, 1978 (copy circulated) in which the Director of Planning 
advises that the report summarizes the results of a planning study 
of four Vancouver South neighbourhoods which has been carried out 
by four students employed under a Provincial Youth Employment Program 
(P.Y.E.P. ) . 

The objective of the project was to carry out a planning survey 
of the following four local areas: Kerrisdale, Oakridge, Sunset and 
Victoria/Fraserview. These areas were selected because the focus 
of area planning work to date has been the inner-city neighbourhoods 
and it was felt important to collect information which might identify 
future needs in some of the outer suburban areas. 

Slides of the four neighbourhoods were presented by Eunice Mak, 
a recent graduate of the U.B.C. Planning School, Verna Semotuk, a 
U.B.C. graduate planning student, Byron Mah, a recent graduate of 
David Thompson High School and Yvonne Pulle, a student at Churchill 
High School. 
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CJ-awse No, 3 cont'd : 

It was noted that the common northerly boundary of the four 
neighbourhoods was 41st Avenue. Marpole was excluded as it is a 
Local Area Planning Program. 

Technical reports have been completed for each of the four 
areas. These will be placed in the Planning Department Library, 
Vancouver Public Library and U.B.C. Library. 

The summary material contained in Appendix II of the Manager's 
report will be produced into low-cost graphic guides for distribution 
to the Communities through local libraries and Community Centres. 

The major conclusions of the study found all four local areas 
to be stable, family oriented communities whose residents have 
relatively few complaints regarding their neighbourhoods. Never- 
theless, the project identified a number of specific issues for 
each area. Any future programs to improve the social or physical 
environment of the Vancouver South Neighbourhoods should take the 
following into account: 

Kerrisdale 

- Development pressures associated with possible LRT service. 

- Traffic and parking problems in the commercial area. 

- Improved sidewalks, streets and paved lanes in some areas. 

- Improved recreation opportunities for the 13 - 19 age group. 

Oakridge 

- Provide more services for senior citizens. 

- Increase the number of shelters and benches at bus stops. 

- Provide more supervised playgrounds and more things for 
teenagers to do . 

- More neighbourhood shops in the southern part of Oakridge. 


- Increase services for adults/seniors and new Canadian families. 

- Revitalize Fraser Street commercial area. ', 

- Improve recreational programs/facilities in local parks. 

- Ameliorate impacts of truck routes, eg. noise. 

Victoria/Fraserview 

- Provide curbs and gutters on streets in the northern sector. 

- Beautify the Victoria Drive commercial area. 

- Noise abatement and speed control measures along Knight Street. 

- Provide more tot lots in parks. 

- Improve bus service along the 49th Avenue and Elliott routes. 

The cost to the City of undertaking the Vancouver South Neigh- 
bourhoods project is expected to be less than $9,580 out of a total 
project cost of $17,420. The Director of Planning considers that 
the project has proved to be a sound investment which has returned 
a wealth of information to the City which could not have been obtained 
for a similar cost in any other way. 

The Director of Planning feels that the City should support 
Federal Youth Employment Programs as a cost effective way of completing 
needed work which could otherwise not be undertaken by regular City 
staff. 

RECOMMENDED 

THAT the report of the City Manager dated September 22, 1978 
and the slide presentation be received. 


Sunset 


The meeting adjourned at approximately 3:40 
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REPORT TO COUNCIL ' 


STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


September 28, 1978 


A meeting of the Standing Committee of Council on Finance and Adminis- 
tration was held on Thursday, September 28, 1978, in Committee Room 
No. 3, Third Floor, City Hall, at approximately 3:30 p.m. 


PRESENT : 


Alderman Brown, Chairman 
Alderman Gibson 
Alderman Gerard 
Alderman Marzari 
Alderman Puil 


ALSO 
PRESENT 


Alderman Kennedy 
Alderman Ford 


CLERK TO THE 
COMMITTEE : 


G. Barden 


RECOMMENDATION; 


1. Departmental Review - 
Personnel Department 

The Finance Committee considered a report from the Personnel 
Department in a series of Departmental Reviews initiated by the 
Standing Committee on Finance and Administration at its meeting 
on August 9, 1911 , following consideration of a proposal for a 
revised budget system for the City and approval by the City Council 
on August 23, 1977. 

The report on the Personnel Department (copy on file in the 
City Clerk's office) provides a very complete and detailed report 
of the Department and indicates a responsible approach to manage- 
ment and an understanding of the contribution that a Personnel Services 
function cam make to management. The report of the Personnel Depart- 
ment made the following recommendations: 


"A. PLUS OR MINUS FIVE PERCENT 

1. In the event of a 5% reduction to the IfJS departmental 
budget ($28,190), the savings would be accomplished as 
follows : 


Function 


Staffing 


Action • 

Reduce the advertising 
budget from $63,600 to 
$53,127 


Savings 
$10,473 


Personnel Records 
Management 


Reduce the attendance 
reporting requirements of 
departments from monthly 
to every second month 


$ 5,802 


Staff Development 


Reduce the Supplies and 
Services Account from 
$7,420 to $6,000 


$ 1,420 
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Counselling Reduce retirement counsell- $ 1,912 

ing to a bare minimum 

Communications Publish the employee $ 8,583 

newspaper, the 'Town Crier' 
every two months insead of 
montlily 


TOTAL SAVINGS $28 , 190 


2. If the 1978 budget were increased by $28,190, the 
additional funds would be devoted to the hiring of 
a personnel planning specialist who could provide 
departments with much needed advice concerning the 
optimal use of their human resources both in the 
present and the future. 


A full rationale for the budget reduction items can be found 
in Appendix 'E'. The justification for the proposed use of 
the increased funds is contained both in Appendix 'E' and in 
the "Recommendations" part of this Section. 


B. DEPARTMENTAL INTENTIONS 


From our standpoint, one of the most valuable benefits of this 
Review has been the isolation of a number of initiatives which 
we can take ourselves, or in co-operation with other Departments, 
to solve existing problems or improve the service we provide. 
We had never really thought of ourselves in functional terms 
before, at least not in any structured way, and the exercise 
proved to be well worth while. 

There follows below a list of actions we intend to take during 
the forthcoming year. The list is an outgrowth of the functional 
analyses in Appendix 'F', and the items are reflected in the 
recommendations for each function. Because we do ngf need 
further approval to act on these matters, the "recommendations" 
are really made to ourselves. The actions are not listed in any 
order of priority and many can be carried out concurrently: 

1. Collaborate with the Computer Services Division in a cost 
benefit study of the development of'a central computerized 
employee record system in order to achieve the following 
advantages : 

(a) Virtual elimination of clerical errors 

Cb) Ability to provide quickly to management, summary 

reports on such matters as absenteeism, vacation leave 
and turnover 

(c) Ability to supply labour negotiators with data which 
must now be produced manually ^ 

(d) Reduction of clerical staff in the Records section 

2. Reduce attendance reporting by departments to alternate months 
until the records are computerized in order to free up the 
time of a Clerk Typist for more important work. (This would 
have to be discussed with the Director of Finance.) 

• 
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3. Commence a review of the Inside Classification plan with 
respect to occupational groups, benchmarks, the wording of 
appeal agreements, the problems at the lower end of the pay 
plan, and the development of position descriptions. 

4. Initiate discussions with the Director of Finance with a view 
to transferring one Clerk III position from Payroll to the 
Personnel Services Department in order to centralize record 
keeping for employee benefits. 

5. Investigate the feasibility of providing employees with a 
computerized, personalized annual statement of benefits. 

6. Study the effectiveness of the Supervisory Performance Review 
Program and revise it if necessary to make it a more valuable 
tool for Manpower Planning. 

7. Co-operate with the other G.V.R.D. municipalities in an effort 
to achieve a separate set of W.C.B. Rules and Regulations for 
municipalities and to persuade the W.C.B. to resume the 
reporting of Accident Frequency Ratios. 

8. Conduct a survey of employee attitudes toward the 'Town Crier' 
and, depending on the results, recommend either continued 
monthly publication, in which case the Editor should be hired 
on a full time basis, or publication every other month with 
greater emphasis on quality. 

9. Up-date the Employee Handbook for Inside employees and 
consider the development of similar Handbooks for other 
employee groups. 

10. Initiate discussions with appropriate bodies to amend grievance 
procedures of the various Collective Agreements in order to 
relieve the Park and Police Boards of the necessity of dealing 
with grievances and to reduce the burden of grievance handling 
on the City Manager by interjecting the Director of Personnel 
Services as an additional stage where desirable. 

11. Initiate discussions with the City Manager and City Engineer 
regarding the possibility of resuming the monthly meetings 
with C.U.P.E. with a view to carrying on a continuing dialogue 
with the Union which would improve the labour relations 
atmosphere and reduce grievances. 

12. Proceed with the establishment of precise time measures in 
the staffing process and monitor these regularly in order to 
gauge the efficiency of the service. 


C. REC0M>1ENDATI0NS 

Because several of the following recommendations either require, 
or imply the requirement of, additional staff, it seems appropriate 
to make a few comments about the present size of the Department. 
As a rough rule of thumb, the literature suggests that the ideal 
ratio is one Personnel staff member for every 100 employees if 
a first rate service is to be provided. With a staff of 28, we 
provide a full service to some 3200 employees. In addition, a 
partial service is provided to over 2,500 others. Therefore, it 
is submitted that the additions we are looking for are not un- 
warranted, particularly in view of the fact that the computerization 
of employee records is expected to result in the reduction of our 
clerical staff by one. 

* * • ■ * /4 
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Clause #1 continued ; 

The following recommendations arc listed in order of priority. 
The detailed justification for each is contained in Appendix 'E' 
and/or 'F'.and will not be repeated here. In all cases, Council 
action would be required before the recommendations could be 
implemented : 

1. Hstablish a new position at a senior level in the Department 
whose function it would be to provide departments with advice 
concerning such matters as the optimal use of their human 
resources, both at present and in the future. 

This recommendation is not only discussed at length in 
Appendix 'E', but is also the natural outgrowth of several 
recommendations in Appendix 'F' . In the latter Appendix, 
the problem of the shortage of middle management talent is 
identified (Function 1, Recommendation 2), the need for 
computerized information to assist with manpower planning is 
noted (Function 2, Recommendation 1) as is the necessity for 
reviewing the effectiveness of the Supervisory Performance 
Review Program for the same purpose (Function 5, Recommend- 
ation 2). In Function 10, we agree with the request of the 
Director of Finance for a study of various planning processes 
and ask to be included. (Recommendations 1 and 2.) Finally, 
in Recommendation 3, we ask that a duty be imposed on us which 
we believe to be crucial, but which we cannot discharge with 
our present level of staff. If the above recommendations are 
viewed as a "package", and they should be, then the need for 
an additional staff resource becomes evident. 

2. "Unfreeze" the position of Personnel Officer II, established 
in November, 1973 and allow it to be filled. 

As discussed in Function 5 of Appendix "F", this position has 
already been established by Council, but the previous City 
Manager did not authorize the filling of it. Technically, 
therefore, it would not be an additional position. However, 
it has not been included in our present establishment of 28. 
We are not at present doing as much internal training as we 
should. Our objectives arc ambitious, but their achievement 
is doubtful with only one professional Trainer on staff. 
The originally approved complement of the Training Centre 
should now become an actuality. 


3. Accept in principle that the Personnel Services Department 
assist in the hiring and promotion of Outside Workers, and 
a study be conducted as to what additional resources, if any, 
would be required to carry out this assignment. 

The potential advantages of this change are discussed in 
Function 1 of Appendix "F". The Committee should be aware 
that our opinion is that "additional resources" would be 
required to perform this function, perhaps as much as one 
more Personnel Officer. In all fairness, we must also point 
out that the Engineering Department has not been receptive to 
this idea over the years. 


4. Action be taken to transfer one position of Personnel Officer 
from the G.V.R.D. to the City of Vancouver with the G.V.R.D. 
continuing to pay the salary and fringe benefits. 

The awkwardness of the present working relationship between 
the G.V.R.D. Classification Officer, the Personnel Services 
Department and the operating Departments is discussed in 
Function 3 of Appendix "F". This move would be purely 
administrative and would not result in any additional cost 
to the City. 
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5. I'unds be included in the Department's 1979 budget for reprinting 
the Employee Handbook for Inside employees. 

As stated in our "Intentions" above, and discussed in Function 8 
of Appendix 'F', the present Handbook is out of date and should 
be reprinted. Any reprinting would be done in loose leaf form 
in order to facilitate keeping the Handbook current. The Handbook 
has been a useful vehicle to acquaint new employees with the 
City service, and should be continued. 


6. Authorize the Personnel Services Department to administer 
Appropriations 7095/1440 - Interview of Applicants and 
7095/1110 - Relocation Allowance and add these accounts to 
its budget. 

The present necessity of processing reports through the City 
Manager when we wish to draw on these accounts impedes our 
flexibility when dealing with out of town job applicants. Our 
recommendations to the City Manager are almost always approved, 
and the monitoring of these accounts seems an unnecessary 
burden on the City's chief administrator. " 

The Consultant's observations and recommendations were as 
follows: 

"The impression left by the Personnel Services Department review is that 
both the orientation and service provided by the Department has been 
steadily improving over the last few years. The initiatives identified 
in Section III indicate that further improvements can be expected. 
Annual expenditures have also remained relatively constant in 1978 
dollars. 

The Department's analysis of priorities and the problems identified in 
the report indicate a responsible approach to management and an under- 
standing of the contribution that a personnel services function can 
make to management. The Department also recognizes that improvements 
can and should be made in the areas of manpower and succession p^lanning, 
organizational analysis, performance appraisal and employee evaluation, 
and training and development programs. Limited resources are currently 
available to City departments wishing to improve their organization and 
management effectiveness. The Department's awareness of the significance of 
these concerns is reflected in the report's recommendations and discus- 
sion of priorities. 

GENERAL OBSERVATIONS 

The Personnel Services Department performs a number of functions which 
are largely administrative in nature. These include the personnel 
records management, classification and job evaluation, benefits admini- 
stration, accident prevention and labour relations functions. The 
remaining functions are all related to improving management effectiveness 
and the effective utilization of manpower resources. Although we support 
the initiatives planned in each of the administrative functions, we feel 
that the greatest returns for the City can be realized by concentrating 
on improving the Department's effectiveness in the areas of staffing, 
staff development, advice to management, communications and counselling. 

We concur fully with the Department's comments and observations described 
in the ADVICE TO MANAGEMENT SECTION of Appendix F, and fully support 
the Department's recommendations in that regard. Our observations on the 
related functions of staffing and staff development are outlined below. 
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staffing Function 


The performance of the staffing function, which involves approximately 
half of the Department's budget, can be measured by its ability to satisfy 
client requirements. In this regard, the decision to establish time 
frames as performance measures for recruitment activities is significant. 
With time standards established, users will be aware of the service that 
can be expected from the Personnel Department and will have a better 
understanding of the controllable and uncontrollable time elements in 
filling vacancies. 

More important objectives of this function are to ensure that personnel 
appointed are capable of satisfying position requirements and that suf- 
ficient manpower resources are available to meet future organizational 
demands. Measuring the Department's performance in this regard requires 
a definition of future manpower requirements and a more formalized 
assessment and feedback on the ability of personnel to satisfy position 
requirements after they are hired. This could be done through improved 
performance evaluation and manpower planning and development systems. 
Formalizing the assessment of the Personnel Department's performance in 
recruiting could lead to improved hiring criteria and allow the 
Department to better assess the appropriateness and success of the tes- 
ting and screening techniques used. 

Efficiency, the utilization of specialized expertise in the recruitment 
and assessment of personnel, and the need to ensure that suitable per- 
sonnel are available for promotion are all reasons for having a centralized 
employment function. With these objectives in mind, it seems reasonable 
that the Personnel Services Department should also participate in the 
hiring of outside workers. 

Staff Development 

Like any other function, the performance of the staff development group 
should be measured in terms of results rather than activities. A formal 
survey to evaluate the Department's training program is currently being 
conducted. Results will be reported later this year. Similarly, the 
section intends to review the effectiveness of the performance review 
program. 

The success of staff development activities should be assessed in terms 
of how well personnel improve in their ability to satisfy position 
requirements and how well prepared personnel are for future demands and 
promotional opportunities. Assessment of training and development needs 
and the performance of the staff development function can be done through 
a performance review program. The current program could be improved in 
this regard by separating the performance review process that focusses 
on the incumbent's performance relative to position requirements, from 
the employee evaluation aspect which focusses on the incumbent's ability 
to satisfy position requirements. The employee evaluation component 
could be used for organization and manpower planning, for deciding upon 
training and development programs and initiatives, for assessing the 
results of training and development plans and programs, and for assessing 
the ability of the employee recruiting function to satisfy its objectives. 
At the moment, the absence of an overall manpower plan makes it difficult 
to assess training priorities or to determine how to best utilize the 
funds allocated for the training and development of employees. 


INCREASE OR DECREASE IN BUDGET 


In the event that a budget reduction was necessary, the service reductions 
suggested by the Personnel Department seem to be appropriate. The sug- 
gestion that the employee newspaper "The Town Crier" be published every 
two months instead of monthly might even have some merit in the short 
term. It could provide staff with an opportunity to develop a higher 
quality product. Once established, the frequency of publication could 
be increased. 
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Regular Council, December 22, 1970 , , , , 

BY- LA WS (cont'd) 


4. BY-LAW TO AMEND BY-LAW No. 2849 

BEING THE STREET AND TRAFFIC BY-LAW 

MOVED by Aid. Linnell, 
SECONDED by Aid. Broome, 

THAT leave be given to introduce a By-law to amend By-law 
No. 2849, being the Street and Traffic By-law, and the By-law 
be read a first time. 

- CARRIED 

MOVED by Aid. Linnell, 
SECONDED by Aid. Broome, 

THAT the By-law be read a second time. 

- CARRIED 


MOVED by Aid. Linnell, 
SECONDED by Aid. Broome, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Deputy 
Mayor in the Chair. 

- CARRIED 

MOVED by Aid. Linnell, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Linnell, 
SECONDED by Aid. Broome, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Linnell, 
SECONDED by Aid. Broome, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED 

(The By-law received three readings) 

5. BY-LAW TO PROVIDE FOR THE OPERATION 

AND CONTROL OF A SYSTEM OF COLLECTION 
AND DISPOSAL OF REFUSE 


MOVED by Aid. Wilson, 
SECONDED by Aid. Sweeney, 

THAT leave be given to introduce a By-law to provide for the 
operation and control of a system of collection and disposal of 
refuse, and the By-law be read a first time. 

- CARRIED 

MOVED by Aid. Wilson, 
SECONDED by Aid. Sweeney, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Wilson, 
SECONDED by Aid. Sweeney, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Deputy 
Mayor in the Chair. 

- CARRIED 

MOVED by Aid. Wilson, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Coimnitteo then rose and reported the By-law complete. 
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Clause #1 continued! 


The Department has indicated that it intends to reduce the attendance 
reporting requirements from monthly to every second month but would 
utilize the time made available through this change for other records 
management work. 

Advertising is always an area where budget reductions could be made. 
The degree of advertising that is necessary depends to a large extent 
on the number and type of vacancies that must be filled from outside and 
the conditions of the job market. Advertising is difficult to justify 
and its effectiveness is difficult to measure. A limited advertising 
budget could hamper the Department's ability to recruit effectively but 
the actual level of impact that this would have is difficult to assess. 

Another area which could be examined in identifying possible budget 
reductions is the accident prevention area. It is difficult to assess 
the contribution made by the accident prevention function. There is a 
need to liaise with the Workmen's Compensation Board, to maintain acci- 
dent records, to identify and correct unsafe working conditions, and to 
educate personnel in safe working practices. The responsibility for 
safe working practices and conditions lies with line management and it 
is difficult to assess the benefits and impact that a centralized function 
has on safety performance. This is area that perhaps warrants further 
review in terms of the overall approach that might be taken to safety 
and accident prevention. 

We support the Department's recommendation to create a new position 
reporting to the Director of Personnel Services. In our view, this 
position should have responsibility for: 

providing Department managers with assistance in 
defining organization and staffing requirements 

establishing an improved individual performance planning 
and employee evaluation system 

- developing a manpower planning system and conducting an 
assessment of current manpower resources 

developing a projection of future manpower needs, iden- 
tifying problem areas and recommending solutions to 
problem areas, and developing organization and manpower 
plans as required 

establishing and implementing management training and 
development programs 

• reviewing manpower specifications for all key positions 
and entry level positions 

- ensuring that hiring and promotion practices will meet 
manpower planning requirements. 

The creation of this position and the introduction of improved systems 
will provide a service that is currently not available to senior 
management. It should also assist in identifying priorities in the 
City's training and management development efforts, assist line managers 
in improving their own personnel management effectiveness, and provide 
a back-up to the Director of Personnel Services. The 
staff development function should report to this position. Any addi- 
tional staffing in the development or training area should be deferred 
until this Assistant Director position has been filled and manpower 
training and development requirements are more clearly defined. 
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RECOMMENDATIONS 

We support the initiatives planned by the Department as outlined in 
Section III of the report and recommend that these initiatives be 
endorsed by the Finance Coninittee. As described above, we also recommend 
that the Department's recommendation to establish a new position at the 
senior level be approved and that funds be authorized to establish this 
• position at the Assistant Director level. We also support departmental 
recommendations 3, 4, 5 and 6 contained in Section III of the report.- 


During the ensuing discussion the Engineering Department advised 
that they disagreed with the Personnel Department recommendation No. 
3: 

"Accept in principle that the Personnel Services Department 
assist in the hiring and promotion of Outside Workers, and 
a study be conducted as to what additional resources, if any, 
would be required to carry out this assignment. 

The potential advantages of this change are discussed in 
Function 1 of Appendix "F". The Committee should be aware 
that our opinion is that "additional resources" would be 
required to perform this function, perhaps as much as one 
more Personnel Officer. In all fairness, we must also 
point out that the Engineering Department has not been 
receptive to this idea over the years." 

The Engineering Department felt that it would be best to con- 
tinue with the present arrangement of hiring and promotion of outside 
workers handled by the Engineering Department. They felt that the 
supervisory staff could do the best job of screening applicants as 
they are experienced with the work and familiar with the employees 
and crews are needed in the morning and decisions must be made very 
quickly. 

The Committee felt that recommendations 1, 2, and 3 of the 
Personnel Department should be referred to the City Manager for 
further report. Also, the Safety Branch of the Personnel Department 
was questioned and it was felt that this is an area that warrants 
further review in terms of the overall approach that might be taken 
to safety and accident prevention. The Committee also felt that 
possible budget reductions should be referred to the Budget Review 
Committee for consideration in its annual budget -revtlewsr" - . 

Following further discussion, it was 

RECOMMENDED 

(A) THAT Recommendations 1, 2 and 3 of the Personnel Depart- 
ment be referred to the City Manager for further report 
together with an evaluation of the Safety Branch of 

the Personnel Department. 

(B) THAT Recommendations 4, 5 and 6 of the Personnel Depart- 
ment be approved. 

(C) THAT possible budget reductions be referred to the 
Budget Review Committee. 


The meeting adjourned at approximately 5:00 p.m. 

* « * * * 
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OCTOBER 3, 1978 


A special joint meeting of the Standing Committees of Council 
on Planning and Development & Transportation was held in the No. 1 
Committee Room, Third Floor, City Hall, on Tuesday, October 3, 1978 
at approximately 9:30 a.m. 


PRESENT 


Alderman Harcourt, Chairman 
Alderman Bellamy 
Alderman Brown 
Alderman Ford 
Alderman Rankin 


ABSENT 


Alderman Gibson 
Alderman Kennedy 
Alderman Puil 


CLERK TO THE 
COMMITTEE 


M. L. Cross 


RECOMMENDATION 


1 . Kingsway Task Force Study 

The Committee considered a report of the City Manager dated 
September 8, 1978 (copy circulated) in which the Director of Planning 
and City Engineer report on the final recommendations for Kingsway 
East following the Task Force Report and subsequent comments from 
various community groups. 

Following completion of the Kingsway Task Force report, the 
Planning and Development Committee on May 18, 1978 and Council on 
May 30, 1978 instructed the Director of Planning to hold a Public 
Information Meeting in the community and circulate the Task Force 
conclusions to affected individuals and community groups in the 
stufly area and invite their comments. 

A Public Information Meeting was held in the community on 
June 21, 1978 with approximately 150 - 200 people in attendance. 
The various community points of view were recorded and considered in 
the final analysis of the Task Force conclusions. 

Following the Public Information Meeting, Council on July 25, 
1978 instructed the Director of Planning to commence preliminary 
processing of rezoning applications which have been withheld pending 
completion of the Kingsway Task Force study. The report (s) to 
Council would be deferred until Council has considered recommenda- 
tions of the joint committees. 

The report notes that the Task Force has achieved the principal 
City objective for this study: to enable the City to review and 
decide upon the various options and guidelines for the four subject 
rezoning sites; by defining the major factors affecting this area 
of the City; and by suggesting directions for guiding future develop- 
ment. The Director of Planning and City Engineer consider the joint 
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Task Force Approach a very cost-effective way for studying areas 

of the City experiencing considerable pressures for change but where 

limited information is available for basing planning decisions. 

The Director of Planning outlined the comments received from 
several community groups including local residents, applicants/ 
owners of the subject rezoning sites, and commercial businessmen, 
notably Kingsway Motel owners representing Branch C of the B. C. 
Motels, Resorts and Trailer Park Association. 

Kingsway East, like many areas of the City, has no local plan. 
Hence, recommendations on rezonings and decisions on development 
proposals are made on the basis of the Zoning and Development By-law, 
and various City policies. Although the Task Force Report is not 
a plan for Kingsway East, it should provide a useful basis for 
directing future growth in the area. 

Until such time as a Local Area Planning Program can be 
implemented in this area, the Director of Planning and City Engineer 
support the following Policies and the Site Development Guidelines 
(contained in Appendix B) , adjusted to take account of some of the 
concerns raised by civic staff and community interest groups: 

Policies 

(a) The maximum scale of commercial development along Kingsway 
should not exceed the requirements set out in the C-2 
Commercial District Schedule. 

(b) Existing residential neighbourhoods on both sides of 
Kingsway East should be maintained. 

(c) Rezoning proposals for the subject sites should be 
evaluated on the basis of the Site Development 
Guidelines (Appendix B) . Rezoning applications should 
be considered under the Comprehensive Development 
District Schedule to ensure good design and compatible 
uses. i 

(d) The present scale and function of the Vanness Industrial 
Area should be maintained. 

(e) The Joyce Commercial Centre on Kingsway should be 
enhanced by concentrating pedestrian-oriented retail 
activities in the commercial core between Joyce and 
Tyne Streets. A secondary pedestrian-oriented retailing 
focus should also be accommodated along Kingsway between 
Lincoln and Boundary Road. General business activities 
should be encouraged to locate along Kingsway, except 

in the commercial core areas noted above. 

(f) Low to medium density residential development should be 
considered in Kingsway East with consideration given to: 

i) All residential development must conform to the 

•Normally Acceptable' category for HUD noise criteria 
(60 decibels) ; 

ii) Housing redevelopment should not encroach or reduce 
residential amenities in the existing adjacent 
single family community; 

iii) Density should generally conform to the Site 

Development Guidelines (Appendix B) as determined by 

site characteristics, adjacent land use and 
environmental considerations; 
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iv) Family-oriented accommodation should be encouraged 
with at least one-third of the total units in each 
pro ject( considered suitable for families) to have three 
or more bedrooms; 

v) Primary vehicle access to residential developments 
should not be located on Kingsway; 

vi) Residential projects should be designed to reflect 
the Site Development Guidelines (Appendix B) and the 
Urban Design Guidelines included in Appendix 6.2 of 
the Kingsway Task Force Technical Report (on file in 
the City Clerk's office). 


Mr. G. Laframboise, Multi-Family Manager, Qualico Developments Ltd.| 
submitted a letter dated October 2, 1978 (copy circulated) requesting 
that the joint committees recommend to Council that the Zoning Divi- 
sion give top priority to the existing four rezoning applications 
in order that they may proceed to Public Hearing as soon as possible. 

Mr. Laframboise expressed concern that the density on the 
rezoning application on Kingsway between Battison and Lincoln was 
too restrictive. The application meets the general guidelines i.e., 
commercial strip on Kingsway with residential behind. The total 
allowable FSR would be .75. If the commercial FSR is .2 this would 
be deducted from the .75. A .55 density would not allow affordable 
housing. 

Mr. H. Budd, Calling Foundation, stated that in previous applica- 
tions the Planning Department was prepared to accept a density of .75 
on the property at School Avenue and Tyne Street. When the Foundation 
was proceeding with a senior citizens development the Department was 
prepared to accept an FSR of 1.0. The Foundation was unable to 
obtain funding and the project did not proceed. Now the Foundation 
is trying to develop the property and the proposed guidelines are 
only allowing a .60 FSR. 

The Committees were advised that the Foundation was not developing 
senior citizens housing but market townhouses. 

Mr. M. Katz, Architect, expressed concern that the commercial 
FSR was deducted from the total FSR calculations. He suggested that 
a medium density of .75 would allow a density of 35 units per acre, 
allowing good family accommodation at a reasonable price. 

Mr. R. Spaxman, Director of Planning, stated that the Department 
is concerned about the effect density is having on housing. An FSR 
of .75 with underground parking is not acceptable for family housing. 

In answer to a question with respect to motels redeveloping, 
Mr. W. Dickson stated that the Task Force and the officials' report 
strongly supports the redevelopment. Motels are a reasonable use 
on Kingsway and owners should be allowed to expand incrementally. 

Residential should be allowed providing certain conditions are 
met - there should be no development which is adverse to the existing 
residential neighbourhood. 

Mr. Dickinson noted that the various housing sites have different 
FSR's dependent on their location and the surrounding neighbourhood 
i.e., single family residential or commercial. 


cont'd. 
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Mr. W. Curtis, City Engineer, supported the Director of Planning' 
view that density should not be increased. When asked about future 
truck traffic, Mr. Curtis stated that Kingsway is a major truck 
route now and if the regional town centres develop Kingsway will 
have trucking problems. The officials could have taken the extreme 
view of no residential on Kingsway but they have taken the compromise 
position of commercial with residential behind. 

In answer to a question about the acceptability of building 
housing on such a noisy arterial, Mr. Dickinson advised that the 
Task Force had spoken to a noise consultant. There are many archi- 
tectural and structural ways of compensating. The noise abatement 
would be reasonably acceptable and would meet HUD criteria. 

After a discussion of economics versus livability the Committee, 
RECOMMENDED 

A. THAT Council endorse the Policies for Kingsway East as 
graphically illustrated in Appendix D (contained in the 
report of the City Manager dated September 8, 1978). 

B. THAT the Director of Planning be instructed to process the 
four subject rezoning applications generally in accordance with 
the site development guidelines (Appendix B) . 

C. THAT the Director of Planning be instructed to monitor general 
development trends in Kingsway East and report back to Council 
in the event land use problems are identified; this work to 

be accommodated in the 1979 Planning Department work program. 

D. THAT the Director of Planning be instructed to report back 

on the priority of a Local Area Planning Program for Kingsway 
East in the 19 79 Planning Department Work Program. 

E. THAT the Director of Planning, City Engineer and Manager of 
Economic Development meet with B.C. Hydro and industrialists 
in the area to see if rail noise can be reduced during the 
late evening. 

F. THAT the Director of Planning be instructed to report back 
on priority and timing of the studies identified by the 
Kingsway Task Force (includes the C-2 Commercial, Industrial 
and Motel Studies outlined in Appendix C) ; studies to be under- 
taken jointly with the Economic Development Office. 

G. THAT the City Engineer be instructed to initiate a program 
of upgrading Tyne Street between Kingsway and 49th Avenue as 
a secondary arterial. 

H. THAT the City Engineer be instructed to report back on a program 
to connect School Avenue and 4 3rd Avenue between Joyce and 
Lincoln Streets so they may be used as local collectors. 

I. THAT the Greater Vancouver Regional District be requested to 
include the Task Force concerns related to Light Rapid Transit 
in the ongoing LRT Study (Appendix C) . 

J. THAT the Heritage Advisory Committee be requested to review 
and report back on the heritage merit and possible designation 
of Sir Guy Carleton Elementary School buildings. 


The meeting adjourned at approximately 11:50 a.m. 

** * * FOR COUNCIL ACTION SEE PAGE(S)...SlL 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


OCTOBER 5, 1978 


A meeting of the Standing Committee of Council on Community Services 
was held on Thursday, October 5, 19 78, in Committee Room No. 1, 
Third Floor, City Hall, at approximately 1:30 P.M. 


PRESENT: Alderman Rankin, Chairman 
Alderman Bellamy 
Alderman Ford 
Alderman Gerard 
Alderman Marzari 

COMMITTEE CLERK: H. Dickson 


Recorded Vote 

Unless otherwise indicated, votes of the Committee on all items 
are unanimous. 


RECOMMENDATION 

1 . Grant Request - Canadian Memorial Church 

The Committee had before it for consideration a Manager's 
report dated September 29, 1978, in which the Director of Social 
Planning reported as follows: 

"On May 28th, 1978, City Council considered a grant request for 

$10,000 from Canadian Memorial Church. The requested funds 
were to repair the gymnasium floor in the Church Hall. Council 
did not approve the grant request or the subsequent appeal of 
July 25th. 

The Church has now written to the City requesting a civic grant 
of $6,600 to cover 1978 costs of maintaining and upgrading the 
Church's swimming pool. (The church received civic grants of 
$10,000/year in 1976 and 1977 for pool renovations). 

The Community Services Grants Guidelines state that organizations 
may apply for a grant only once in the calendar year. In light 
of this guideline and the fact that the Community Services Grants 
Budget for 1978 has been depleted, the Director of Social Planning 
recommends that the current grant request from the Canadian 
Memorial Church be deferred for consideration in the first Grants 
report next year." 

The City Manager recommended approval of the recommendation 
of the Director of Social Planning. 

Also before the Committee was a letter dated September 22, 
1978 from Mr. G. Shafer, Chairman of the Finance and Property 
Committee of the Canadian Memorial Church (copy circulated) 
containing the application for a grant of $6,600.00 to enable the 
church to continue its swimming pool operations at the present 
level . 

Appearing before the Committee on this matter were Ms. Susan 
Anderson of the Social Planning Department and Mr. G. Shafer. 
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Clause No. 1 Continued 

Mr. Shafer reiterated the comments contained in his letter 
of September 22, 1978, in support of his application for an 
additional grant for the church, pointing out that the church's 
swimming program involves approximately 2,700 children and 300 
adults and that pool costs have exceeded revenue by $6,600.00 
this year. 

During discussion, it was noted that the swimming pool at 
the church is one of only two covered pools on the west side of 
the City and it was pointed out by the Chairman that since there 
are no funds remaining in the community services grants budget 
for 1978, there is nothing the Committee could do this year to 
assist the church. 

Following discussion, it was 

RECOMMENDED 

THAT the grant request from Canadian Memorial Church 
for $6,600.00 to cover 1978 costs of maintaining and 
upgrading the church's swimming pool be deferred and 
reported upon by the Director of Social Planning in 
the first grants report of 1979, such report to be 
submitted to the Committee in January, if possible. 

2. Liquor Permit Application - 220 Prior Street 
Development Permit Application No. 81827 

The Committee had before it for consideration a Manager's 
report dated September 26, 1978, on the application of Prior 
Management Corporation for Development Permit Application No. 
81827 to use a portion of the second floor of the existing build- 
ing at 220 Prior Street as a holding bar. 

In the report, the Director of Planning reported as follows: 

' The above noted application has been filed to use a portion of 
the second floor of the existing building as a holding bar, in 
conjunction with the existing restaurant. 

This development is situated on the southeast corner of Prior 
and Station Street, in a predominately industrial area. 

The proposed holding bar will provide an assembly area of 
approximately 510 sq. ft. (approximately 10% of the restaurant 
area) . The proposed seating capacity for the holding bar is 40 
seats. This is approximately 24% of the proposed seating for 
the dining area (166). 

The Liquor Control and Licensing Act permits up to 25% of the 
total seating available in the dining area (maximum 50) as seating 
for a holding bar. In accordance with the Act, the applicant is 
permitted a maximum of 42 seats. 

The proposed holding bar has received clearances from the Building, 
Police and Health Departments. 

The Director of Planning approved this application, subject to the 
conditions that prior to the issuance of the Development Permit: 

"this request for a new liquor outlet be first referred to 
City Council through the Standing Committee on Community 
Services for consideration and necessary action." ' 
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Appearing before the Committee on this matter was a repre- 
sentative from the Planning Department. 

Following brief discussion, it was 

RECOMMENDED 

THAT the Director of Planning be advised that Council 
has no objection to the issuance of Development Permit 
Application No. 81827 to Prior Management Corporation 
to use a portion of the second floor of the building at 
220 Prior Street as a holding bar, in conjunction with 
the existing restaurant. 


3. Compliance with Fire Safety Regulations in 
Downtown Cabarets 


The Community Services Committee, at its meeting on June 1st, 
1978, considered a Manager's report on the degree of compliance 
with fire safety regulations of several Downtown cabarets and 
deferred the matter for three months, requesting a further report 
to the Committee from the Chief Fire Warden. 

The Committee had before it for consideration a Manager's 
report dated September 21, 1978 (copy circulated), the follow-up 
requested by the Committee. 

Appearing before the Committee on this matter was the Chief 
Fire Warden. The operators of the cabarets named in the report 
have been advised of the meeting and several of them attended. 

The Chief Fire Warden advised the Committee the matter of 
downtown cabarets complying with all City fire regulations has 
improved considerably, although it was necessary to lay charges 
in some instances. 

The Committee noted that Pharaoh's at 364 Water Street 
appears to be a continuing problem, and the Chief Fire Warden 
replied that the possibility of a new exit for this cabaret will 
be discussed with the owner. It was pointed out that Pharaoh's 
is fully sprinklered. 

Following discussion, it was 

RECOMMENDED 

THAT the City Manager's report dated September 21, 
1978, on the compliance with fire safety regulations 
in downtown cabarets, be received. 


4 . Neighbourhood Pub Application - 2802 West 4th Avenue 

The Committee had before it for consideration a Manager's 
report dated October 2, 1978, in which the Acting Director of 
Permits & Licenses reported as follows: 

"An application has been received from Mr. K. F. Eayds requesting 
City approval to operate a neighbourhood pub at 2802 West 4th 
Avenue. Attached is a copy of a letter from K. Rafe Mair, 
Minister of Consumer and Corporate Affairs, granting pre-site 
clearance on the condition the pub has a maximum of 60 seats plus 
15 standees, rather than the normal 100 seats plus 25 standees. 


Continued * 


29^ 


Standing Committee ef. '4£!0\sftc4l- ^omsMitf Setvicefil 
October 5, 1978 


"The proposed site is on the Southwest corner of 4th Avenue 
and MacDonald Street and is zoned C2 Commercial. The pub 
is to be located in a proposed new building and would be 
developed in compliance with all relevant City Bylaws. The 
properties to the north and south contain a mixture of one 
or two family dwellings, multiple conversion dwellings and 
apartments. Within a four block radius there is one 
elementary school and 3 churches. The location is less than 
one mile from two neighbourhood pubs: Bimini's, 2010 W. 
4th Avenue and Jerry's Cove, 3681 W. 4th Avenue. (Guidelines 
require that there shall be not less than one mile between 
neighbourhood pubs.) 

In respect of timing of the plebiscite, the City Clerk reports 
that although previous pub votes have been conducted by a 
private firm under his direction, the preparation for the 
plebiscite entails considerable amount of Voters' List staff 
time. The applicant is most anxious that a plebiscite be held 
as soon as possible; however, the work load of the Voters' 
List staff is extremely heavy because of the forthcoming Civic 
Elections on November 15, 1978. Therefore, it is not possible 
for this Division to prepare for this pub plebiscite until after 
the Civic Elections, and the applicant should be so advised if 
the committee decides to submit the application to a plebiscite." 

The matter of submitting the application for a neighbourhood 
pub to a local plebiscite was submitted by the City Manager to 
the Committee for consideration. 

Appearing before the Committee on this matter were the City 
Clerk, Mr. K. Armstrong of the Permits & Licenses Department, 
and the applicant, Mr. K. F. Eayds . 

During discussion, it was noted the application is for a 
maximum of 60 seats plus 15 standees rather than the usual 100 
seats plus 25 standees, and the applicant, in response to a 
Committee member, explained that he had satisfied the office of 
the Minister of Consumer Affairs that a pub of this smaller size 
could be operated economically. 

It was noted that a plebiscite vote would be conducted by a 
private firm under the direction of the City Clerk and the City 
Clerk explained to the Committee that the plebiscite still 
necessitates a considerable amount of work by the City Voters' 
List staff before the matter is handed over to the private company. 
Some of this preliminary work may be able to be done before the 
civic election but the plebiscite would be after the election. 

Following discussion, it was 

RECOMMENDED 

THAT the application of Mr. K. F. Eayds to operate 
a neighbourhood pub at 2802 West 4th Avenue be 
approved in principle subject to the result of a 
plebiscite conducted by the City Clerk at the 
expense of the applicant in a four block area in 
each direction of 2802 West 4th Avenue. 


L 
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DY-LAWS (cont'd ) 

By-law to provide for the operation 
and control of a system of collection 
and disposal of refuse (cont'd) 


MOVED by Aid. Wilson, 
SECONDED by Aid. Sweeney, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Wilson, 
SECONDED by Aid. Sweeney, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED 

(The By-law received three readings) 


MOTIONS 

1. Allocation of Land for Highway Purposes 
(2 motions) 

(1533 West 7th Avenue and N/W corner 
Granville and Broadway) 


MOVED by Aid. Calder, 
SECONDED by Aid. Rankin, 

THAT WHEREAS the registered owners have conveyed to the 
City of Vancouver, for highway purposes, the following described 
lands : 

1. North 10 feet of Lot 19, Block 290, District Lot 526, 
Group 1, New Westminster District, Plan 590 

2. All that portion of Lot 18, Block 330, D.L. 526, 
Group 1, New Westminster District, Plan 590 described 
as follows: 

Commencing at the South East corner of said Lot 18; 
THENCE West 5.0 feet, following in the southerly limit 
of said Lot 18; THENCE N 45° E, 7.07 feet, more or less, 
to intersection with the easterly limit of said Lot 18 
at a point 5.0 feet northerly from the South East corner 
of said Lot 18; THENCE South 5.0 feet, following in the 
easterly limit of said Lot 18 to the point of commencement 
The same as shown outlined red on plan prepared by 
A. Burhoe, B.C.L.S., dated August 3, 1970 and marginally 
numbered LF 5464; a copy of which said plan is annexed 
hereto , 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for highway purposes; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
highway purposes, and declared to form and constitute portions 
of highway. 


- CARRIED 
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5. Liquor Permit Application - 3075 Kingsway 
Development Permit Application No. 81761 

The Committee had before it for consideration a Manager's 
report dated September 28, 19 78, on the application of Mr. Othmar 
Schacher for Development Permit Application No. 81761 to use 
approximately 288 sq. ft. of the proposed restaurant at 3075 
Kingsway as a holding bar. 

In the report, the Director of Planning reported as follows: 

'The above noted Development Permit Application has been 
filed to use approximately 288 sq. ft. of the proposed 
restaurant as a holding bar. 

This development is situated on the north side of Kingsway, 
between Spencer Street and Taunton Street. 

The drawings submitted indicate that the proposed holding 
bar will provide an assembly area of approximately 288 sq. ft. 
(8.8% of the floor area of the restaurant). The seating 
capacity for the dining area is 93 and the proposed seating 
for the holding bar is 23 seats. 

The Liquor Control and Licensing Act permits up to 25% of the 
total seating available in the dining area (maximum 50) as 
seating for a holding bar. In accordance with the act, the 
applicant is permitted a maximum of 23 seats. 

The Police Department have cleared the application. 

This application is being referred to City Council through the 
Standing Committee on Community Services for consideration of 
the new liquor outlet and to advise Council that the Director 
of Planning is prepared to approve this Development Permit 
Application subject to Council's approval of the new liquor 
outlet. ' 


Appearing before the Committee on this matter was a repre- 
sentative from the Planning Department. 

Following brief discussion, it was 

RECOMMENDED 

THAT the Director of Planning be advised that Council 
has no objection to the issuance of Development Permit 
Application No. 81761 to Mr. Othmar Schacher to use 
approximately 2 88 sq. ft. of the proposed restaurant 
at 3075 Kingsway as a holding bar. 


The meeting adjourned at approximately 2:00 P.M. 

FOR COUNCIL ACTION SEE PAGE(S)..5:!..( - 


234 


REPORT TO COUNCIL 
STANDING COMMITTEE OF COUNCIL 
ON 

TRANSPORTATION 

October 5, 1978 


A meeting of the Standing Committee of Council on 
Transportation was held on Thursday, October 5, 1978, in the 
No. 1 Committee Room, third floor. City Hall, at approximately 
3:45 p.m. 

PRESENT: Alderman W. Kennedy, Chairman 

Alderman M. Ford 
Alderman d. Bellamy 
Alderman M. Harcourt (for items 

2 and 3) 

ABSENT: Alderman H. Rankin 

CCMMITTEE CLERK: E. Bowie 


The minutes of the meeting of September 14, 1978, were 
adopted. 


CONSIDERATION 

1 . Traffic Situation on 23rd Avenue at Tupper School 

At its meeting on June 1, 1978, the Standing Committee on 
Transportation considered a Manager's Report dated April 10, 
1978 (on file in the City Clerk's Office) in which the City 
Engineer and the Director of Planning reported on the requested 
closure of 23rd Avenue at Tupper School. Following considerable 
discussion, the Committee recommended 

'That the requested closure of 23rd Avenue at Tupper 
School be deferred pending a report from the Engineering 
Department on alternative methods of alleviating the 
present situation. ' 

The Committee, during discussion, had also suggested radar 
checks be performed along this section of the street. 

The Committee had for consideration this day, a Manager's 
Report dated September 21, 1978 (circulated) in which the City 
Engineer reports on the results of the radar checks and various 
methods of speed control, also an extract from the minutes of 
the Standing Committee of Council on Transportation meeting 
of June 1, 1978 (on file in the City Clerk's Office). 

An analysis of the radar checks performed on June 6, 1978, 
are as follows: 

- speeding does occur along 23rd Avenue adjacent to 
Tupper Secondary School. 

- most traffic (90%) did not exceed 50 km/h, the usual 
speed limit on local streets. It is the 30 km/h school 
zone that is being violated. 

- speeding is not a problem that is local to the Tupper 
Secondary School area. Other secondary schools have 
problems as great, if not greater, than the speeding 
problem at Tupper. 
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clause 1 continued 

The report lists the following as possible methods for 
the control of speeding along this section of 23rd Avenue: 

- close the street 

- stop signs at each end of the street 

- speed bumps 

- traffic diverters 

- additional police enforcement . 

Argiiments for and against these points are discussed in detail 
in this report. 

It was also noted that numerous students jaywalk 
along this section of 23rd Avenue and the report suggests that 
the installation of a mid-block crosswalk would form a link 
between the school and the playground, thus increasing the 
safety of pedestrians by concentrating crossings at this point. 
Mr. D. Rudberg, Assistant City Engineer, spoke to the Committee 
on this report with the aid of maps and charts of the area. 
The report recommends 

i) That a mid-block crosswalk be installed on 23rd 
Avenue adjacent to Tupper 

ii) That an educational program oriented to the dangers 
of jaywalking be emphasized at Tupper Secondary 
School. This program should encourage use of the 
mid-block crosswalk 

iii) That additional police enforcement of speeds be 
carried out, subject to manpower limitations 

Also present at this meeting were Mrs. Betty Ann Fenwick, 
Chairman of the School Board, Mr. J. Killeen, Principal of 
Tupper School, Mr. Loewn, Principal of Livingstone School, Mr. 
Larry Beasley, Riley Park Planner and representatives of various 
school and community committees. Mrs. Fenwick presented 
the Committee with a brief commenting on the statements and 
findings contained in the Manager's Report (circulated) and 
stated that the School Board does not agree with the recommendations 
of the City Engineer and supports the Director of Planning 's 
affirmation of his June 1st, 1978, recommendation that a temporary 
test closure of 23rd Avenue be undertaken, with the addition that 
the School Board agree to pay the costs of the temporary closure. 
The Principals of Livingstone and Tupper Schools and the Riley 
Park N.I. P. Committee also reaffirmed their support of the closure. 

Mr. E. Patterson of 463 East 23rd Avenue was present and 
presented arguments against this proposed closure. He expressed 
concern that if the closure of 23rd Avenue were to take place, 
traffic would be diverted to the lane between 23rd and 22nd 
Avenues, adjacent to his property thereby causing undue 
disturbance. Following further discussion by the Committee, it 
was 

RECOMMENDED 

A. THAT 23rd Avenue adjacent to Tupper School (between 

Carolina Street and a point approximately 561 feet west) 
be closed on a temporary basis for a period of six 
months. Costs for the physical aspects of this temporary 
closure to be borne by the Vancouver School Board in 
the approximate amount of $4,000; said amount to be 
returned to the School Board by the City should this 
closure become permanent. 
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B. THAT the City Engineer in conjunction with the 

Planning Department of the Vancouver School Board 
monitor the effect of this temporary closure and 
report back to the Standing Committee on Transportation 
following the trial period. 

RECOMMENDATION 

2 . Midway Connector Bus Route Change 

The Committee had for consideration a Manager's Report 
dated September 20, 1978, (circulated) in which the City Engineer 
reports on a request from B.C. Hydro Transit to consider a route 
change for the 100 Midway Connector bus service in the Marpole 
area. This proposal has been reviewed by staff in consultation 
with B.C. Hydro and the Marpole Citizens' Planning Committee. 
The proposal by B.C. Hydro is to route both eastbound and west- 
bound services via Marine Drive, Hudson, 70th, Granville, and 
the Laing Bridge. This would improve services as follows: 

- improve tranfer connections with the Granville - Victoria 
route 

- improve local service to Marpole residents and the 
Marpole shopping area around 70th and Granville 

- improve transfer connections with Fastbus services 
crossing the Oak Street Bridge. 

These improvements to transit services would be achieved at 
minimal cost. A discussion paper prepared by City and Hydro 
staff was presented to the Marpole Citizens' Planning Committee 
for their review. The Committee discussed the proposal on 
August 8, 1978, and again on September 14, 1978, and at their 
meeting on September 14, 197 8, resolved: 

"that this Committee recommend approval in principle of 
the 100 Midway Connector route as presented tonight." 

This motion carried 28 to 5, with 4 abstentions. 

The Director of Planning has reviewed the route proposal 
and the minutes of the Marpole Citizens' Planning Committee and 
concurs with the recommendation. 

Mr. D. Rudberg spoke to the Committee on this report 
illustrating the route change by means of maps. Mr. Dave Walker, 
B.C. Hydro Traffic Services Supervisor, was also present at this 
meeting. Following a short discussion, the Committee 

RECOMMENDED 

A. THAT Hudson Street from 70th Avenue to 71st Avenue 
be designated a Transit Route; 

B. THAT 70th Avenue from Granville Street to Hudson 
Street be designated a Transit Route; 

C. THAT bus stops be established on: 

- Eastbound 70th at French 

- Westbound 70th at Cartier 

- Westbound 70th at Hudson 

- Southbound Hudson at 70th 

- Southbound Hudson at 72nd 

- Northbound Hudson at 72nd 

- Eastbound Marine at Hudson 
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3 . Commissioner Street - Truck Route Status 

The roiiiiii i t t hrtd for t •( him i t Um et I ifjn a Marmyfir's Repott 
dated Septenibej 14, 197«, ( tri r cuiated) in which the City 
Engineer reports as follows: 

'In the 1975 report on Truck Transportation in Vancouver, Commissioner Street was 
identified as a desirable future truck route capable of providing relief to 
existing truck routes further to the south. 

On April 18, 1978, Council adopted the following two recommendations from the 
April 6, 1978 meeting of the Standing Committee on Transportation: 

A. That Wall Street be de-designated from truck route status. 

B. That communication continue between the Chairman of the 
Transportation Committee, Department of Transport and National 
Harbours Board on the use of Commissioner Street as a City truck 
route. " 

Negotiations were undertaken with the National Harbours Board 
who have now advised that 'the Port has no objection to the 
designation of Coitimissioner Street as a truck route'. 

By adding Commissioner Street to the City truck route 
system, truck traffic will be reduced somewhat on both 
Hastings Street and Dundas/Nanaimo/McGill routes providing 
improved traffic conditions for general automobile traffic. 
Fewer trucks will be^ trav elli ng through residential areag" and 

this will result in'~a significant reduction in noise impact. 

»■ ■«■ 

Mr. D. Rudberg spoke to the Committee on this report adding 
that two additional minor changes should be made to the truck 
route system at this time. Wall Street extends between Dundas 
Str*»et ertd tv>e 2nd Narrows Brid'je (ge^ nttached map) , andl from' 
the 2nd Narrows Bridge to McGill Street, is one of the most 
important and heavily used truck routes in the City. In addition, 
from McGill Street to Renfrew Street, Wall Street provides access 
from the east to the National Harbours Board overpass leading to 
Commissioner Street. As Council 'de-designated' Wall Street from 
the truck route system on April 18, 1978, it is now essential that 
Wall Street, from Renfrew to the 2nd Narrows Bridge, be returned 
to the truck route system. Renfrew Street should be extended 
as a truck route north by two blocks, from McGill Street to the 
overpass . 

It was 
RECOMMENDED 
THAT 

A. Commissioner Street - 

B. Wall Street from Renfrew Street to the 2nd Narrows 
Bridge - 

C. Renfrew Street from McGill Street to the Natioital 
Harbours Board overpass - 

- be designated as City of Vancouver truck routes. 

4 . Arbutus Street and 33rd Avenue 

Mr. Ew T. Linnell, a resident of the area, who had appeared 
as a delegation before the Committee on this matter on August 10, 
1978, was unable to be present at this meeting. The Committee, 
therefore, at his request, deferred discussion of this item to 
a future meeting. 

« .« '« ft. 

The meeting adjourned at approximately^|:^^^jj^j.i|^.jQj^ p^^g.^j^^'^^^^^ 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


OCTOBER 5, 1978 


A meeting of the Standing Committee of Council on Finance and 
Administration was held on Thursday, October 5, 1978, in Committee 
Room No. 3, Third Floor, City Hall, at approximately 3:30 p.m. 


PRESENT : Alderman Brown, Chairman 
Alderman Gerard 
Alderman Gibson 
Alderman Marzari 
Alderman Puil 

COMMITTEE 

CLERK : G. Barden 


RECOMMENDATION : 


1. Vancouver Park Board Capital Funds - 
Situation 1979-83 f 

The Committee considered the attached Manager's report dated 
September 12, 1978, wherein the Director of Finance and the Superin- 
tendent of Parks reported on a proposal for the Park Board to plan 
capital programs on a much longer time-frame basis, possibly five 
years, the advantages of which would be as follows: 

(i) It would allow the Park Board to be clearer on 
its priorities and provide a better framework 
for a discussion of those priorities with City 
Council . 

(ii) It would allow the Park Board greater time to 

negotiate supplementary sources of funds to support 
specific projects. 

(iii) It would allow the Park Board to better program 
its staffing needs. 

(iv) It would allow better analyses of the impact of 
its capital works on operations and operating 
budgets. 

The Director of Finance felt that such a process should improve 
the relationship and planning of capital budgeting between the 
Park Board and the City. The objective is to arrive at a program 
that meets the needs of the Vancouver Park Board to the greatest 
extent possible within a level of "assured" funding from future 
supplementary capital budgets and outside sources that City Council 
could consider reasonable and achievable. 

The following points were raised during discussion: 

♦ the current Council cannot commit future Councils to 
a particular expenditure of funds from operating 
budgets, however, the current Council could indicate 
what might be a reasonable level of funding some 
years into the future 
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the size of a project should not be determined by 
outside grants that might be received from the 
Provincial Recreation Facilities fund 

- the land purchase fund must be repaid on a syste- 
matic basis. 

The Superintendent of Parks stated that the Park Board approved 
the proposal at its last meeting and hopes to review its total 
plant and put it into priority form. 

Following discussion, it was 

RECOMMENDED 

THAT City Council initiate a policy of long-term planning 
of capital programs for the Park Board. 


2 . Licence Fee for Live-aboard Boats 

The Committee considered a City Manager's report dated y. 
September 20, 1978, wherein the Director of Finance reported on the 
licence fee for live-aboard boats. 

It was questioned whether the live-aboard community might 
wish to appear before the Committee to discuss the proposed licence 
fee. It was also noted that people who live aboard boats pay taxes 
in the form of a licence fee but do not receive a home-owners grant 
and they should be supported on an approach to the Provincial 
Government for a home-owners grant. 

Following further discussion, it was 

RECOMMENDED 

THAT Representatives of the boat live-aboard community 
be invited to appear before the Finance Committee to 
discuss the proposed licence fee for 1979 and considera- 
tion of the City Manager's Report on this topic be deferred. 

3 . 1978 Changes in Property Tax 

The Committee considered the attached Manager's report dated 
September 18, 1978, wherein the Director of Finance reported on 
proposed changes in the 1978 property tax whereby industrial and 
machinery/equipment would be assessed at 25% of actual value rather 
than 30%. 

In October, 1977, Council chose to have property assessed 
under Option A for general purposes. The principal findings of 
the analysis of actual changes in 1978 are: 

(i ) Residential Properties 

There were tax decreases or increases of less than 
10% for 85.2% of the 74,754 single family residen- 
" ces and tax decreases for 81.7% of the 2,579 rental 

apartment structures. 


/3 
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Clause #3 continued; 


(ii) 


Commercial Properties 


There were increases of less than 30% for 59.7% 
of the 6,041 commercial properties, but there 
were also increases of over 50% for 11.3% of the 
properties. Just over half of the properties 
which had low (less than 30%) increases paid over 
$5,000 taxes and the majority of properties with 
high increases (more than 30%) paid under $5,000 
taxes. ($5,000 taxes indicates an assessed 
market value of less than $210,000. 


City officials recommend that Council continue with Option A 
for calculation of assessed values for general purposes in 1979 
and request the Provincial Government to change Option A so that 
industrial property and machinery/equipment are assessed at 25% of 
actual value rather than 30%. 

It was reported that with the shift to the new assessments, 
due to various factors, Vancouver and Burnaby industrial properties 
experienced a greater tax burden increase than did the majority of 
other like properties in the Province. Option A relates to an 
equitable distribution on a Province-wide basis but ends up being 
unequitable for the City of Vancouver and Burnaby. 

Mr. Brian Calder, Chairman, Economic Advisory Commission, 
attended the meeting and circulated a letter dated October 4, 1978 
(on file in the City Clerk's office), on this matter. The Commission 
supported the recommendations in the Manager's report. The indus- 
trial sector is over-taxed and the City is in danger of losing more 
industry. If this continues, the balance in the tax base will dis- 
appear. Mr. Calder further reported that many industrial firms are 
relocating and municipal taxation is considered to be a major com- 
ponent in the relocations. 

The City Economic Development Officer circulated a report (on 
file in the City Clerk's office) giving comparisons of taxes for a 
hypothetical company in various cities across Canada and in Seattle. 
Vancouver has one of the highest levels of taxation for industrial, 
machinery and equipment. 

Mr. David Rathie, Board of Trade, attended the meeting and 
circulated a draft report dated October 5, 1978 (on file in the 
City Clerk's office), prepared by the Joint Ad Hoc Task Force on 
Assessments on Recommendations for Property Tax Reform. They 
supported the recommendations in the Manager's report but felt that 
the City should give serious consideration to reducing and ultimately 
eliminating the business tax to encourage business and industry to 
remain and relocate in Vancouver. Their basic recommendation is 
that the City eventually move to Option D. 

On questioning, it was reported that the proposed change in 
Option A would mean a $36 increase in taxes to the average home- 
owner. 

It was reported that the G.V.R.D. is preparing a study and 
the City's Economic Development Office is compiling more information 
on this matter. It was agreed that more study should be given to 
the new reports distributed and to the whole matter. 


• • • • a., 
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Following further discussion, it was 
RECOMMENDED 

(A) THAT Council choose Option A for the calculation 
of assessed values for general purposes in 1979, 
and direct the Director of Legal Services to 
prepare the necessary bylaw. 

(B) THAT the following recommendation be deferred for 
a further study and consideration: 

"Council request the Provincial Cabinet to 
change Option A so that industrial property 
and machinery/equipment are assessed at 25% 
of actual value rather than 30% and that the 
Director of Finance be directed to draft an 
appropriately detailed brief to the Province 
in support of this position." 


The meeting adjourned at approximately 5:05 p.m. 
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STANDING COMMITTEE OF COUNCIL 


ON COMMUNITY SERV^^S 


IK 


OCTOBER 12, 1978 


A meeting of the Standing Coiranittee of Council on Community 
Services was held on Thursday, October 12, 1978, in Committee 
Room No. 1, third floor. City Hall, at approximately 12:05 p.m. 

PRESENT: Alderman Rankin, Chairman 

Alderman Marzari 
Alderman Bellamy 
Alderman Ford 

ABSENT: Alderman Gerard 

COMMITTEE CLERK: E. Bowie 


Recorded Vote 

Unless otherwise indicated, votes of the Committee on all 
items are unanimous . 

CONSIDERATION 

1. Soft Rock Cafe, 1921 West 4th Avenue 

Vancouver City Council at its meeting of September 26, 1978 
resolved: 

"That the restaurant license for the Soft Rock Cafe, 
1921 West 4th Avenue, be suspended for three months." 

At the Council meeting on October 3, 1978, Ms. Patricia 
Fiedler, owner/operator of the Soft Rock Cafe, addressed the 
Council appealing the decision of September 26th, and requesting 
approval of a conditional license for the premises at 1921 
West 4th Avenue. 

Mr. K. Armstrong, City License Inspector, indicated that 
if Council were to grant Ms. Fiedler's appeal and establish firm 
guidelines for the operation of this establishment, then the 
City Licenses Inspector could suspend the license immediately 
without recourse to Council should there be a violation of the 
guidelines . 

The Council resolved: 

"That this matter be referred to the Community Services 
Committee for further consideration at its meeting on 
October 12, 197 8; 

Further That the City License Inspector submit to the 
Committee proposed guidelines for the operation of this 
Cafe. " 

The Committee had for consideration a Manager's Report dated 
October 10, 1978, in which the Acting Director of Permits and 
Licenses submits a list of guidelines recommended for the Soft 
Rock Cafe should it be allowed to reopen (circulated) . 


J r— 

4d J. 


Regular Council, December 22, 1970 . . . 

MOTIONS (cont'd ) 

2. Salvaging at Delta Sanitary 
Landfill Site 


17 


At the last Council meeting Alderman Rankin submitted a 
motion with respect of salvaging and Mr. E. Belong being 
permitted to salvage at the Delta Sanitary Landfill site. 
With the permission of Council, however, the Alderman changed 
the motion and it now reads as follows: 

MOVED by Aid. Rankin, 
SECONDED by Aid. Sweeney, 

THAT a suitable number of persons be permitted to salvage 
at the Delta Sanitary Landfill site, on a three month trial basis, 
providing the City is properly indemnified. 

- CARRIED 

(Aldermen Calder and Broome are recorded against 
the motion) 


ENQUIRIES AND OTHER MATTERS 


Alderman Wilson - 
Plan for New and Extended 
Public Institution for 
the care of the aged 


enquired of the City Clerk if a letter 
has been received from the Chairman of 
the Volunteer for Seniors Committee re- 
garding a plan for a new and extended 
public institution for the care of the 
aged in Vancouver. 

The City Clerk reported the letter has 
been received. 

The Deputy Mayor directed this 
communication to the Board of Adminis- 
tration. 


Alderman Calder - 
Leases: 4 Seasons Hotel 
Project in the Harbour 
Area 


enquired if the Deputy Mayor would be 
in touch with Federal Ministers 
Mr. Davis and Mr. Basford to obtain 
detailed information in respect of 
Government leases in regard to the 
Four Seasons Hotel proposed development 
and obtain copies if possible for 
Council's information. 

The Deputy Mayor advised he could make 
such enquiries. 


His Worship the Deputy 
Mayor - 

Pedestrian Signal: 
Jackson and Hastings 


requested the City Engineer 
consider the advisability 
of having the pedestrian signal at 
the intersection of Jackson and 
Hastings Streets operate on a 24-hour 
basis . 


The Council recessed at approximately 
4:45 P.M. to an 'In Camera' meeting. 


*** 
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The Committee also had a letter dated October 10, 1978, 
from Mr. Robert Vaughan on behalf of the Strata Council 
Members at 1930 West 3rd Avenue, and a letter signed by Kersti 
Krug (circulated) . Appearing before the Committee on this 
matter were Ms. Patricia Fiedler, owner/operator of the Soft 
Rock Cafe, Mr. Robert Vaughan and Ms. Kersti Krug. (Ms. Krug 
during discussion disclaimed any knowledge of the letter before 
the Committee bearing her name and stated that the signature on 
the letter was not hers) . 

Ms. Fiedler addressed the Committee and reiterated the 
points made to Council on October 3, 1978, namely that if 
given the opportunity to reopen she would be prepared to do 
the following: 

1. Close the restaurant at 12:30 every night. 

2. No amplified music. 

3. No public address system. 

4. No use of the fire escape except in emergencies. 

Ms. Krug said that whereas she would not wish to be the cause 
of putting Ms. Fiedler out of business, she was not prepared 
to wait for two or three months for action to be taken should 
the restaurant reopen and violations of any guidelines take place. 
Mr. Vaughan was opposed to the reopening of the restaurant and 
stated that he could not accept the guidelines as presented in 
the Manager's Report of October 10, 1978. 

The Committee in discussion sought and received confirmation 
from City Officials present, that should violations of these 
guidelines occur, the restaurant could be closed within 24 hours 
and Ms. Fiedler could then appeal the reason for closure directly 
to Council. 

After further consideration, the Committee 

RECOMMENDED 

THAT the license of the Soft Rock Cafe at 1921 West 4th 
Avenue, be reinstated under the following conditions: 

1. There be no amplified live music permitted 
on the premises . 

2. There be no public address system. 

3. There be no live music after 10:30 p.m. each 
day. 

4. The restaurant be required to close at midnight 
each day with patrons off the premises by 12:30 a.m. 

5. Restaurant not to open until 9:00 a.m. each day. 

6. The rear stairway door not to be used as an 
exit or entrance except in the case of a fire 
or other emergency. 

7. Any recorded or taped music is not to be audible 
at the rear property line. 

8. The parking lot on the east side of the building 
to be illuminated to discourage loitering. The 
lighting to be installed so as not to shine onto 
the neighbouring residential buildings, and 
installation of this lighting to be completed 
within one month. 


. .-/3 
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AND FURTHER THAT 

9. The operator, Ms. Fiedler, to be notified 

that any violation of the foregoing guidelines 
will be considered by Council to be gross 
misconduct and the Chief License Inspector 
is authorized to immediately suspend the 
license for any such violation. 


The meeting adjourned at approximately 12:25 p.m. 


FOR COUNCIL kam SEE PAGE(S) ..3.iS.. 
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CITY OF VANCOUVER 


SPECIAL COUNCIL - OCTOBER 11, 19 78 
PUBLIC HEARING 


A Special Meeting of the Council of the City of Vancouver 
was held on Tuesday, October 17, 1978, at approximately 2:00 p.m. 
in the Council Chamber, third floor. City Hall, for the purpose 
of holding a Public Hearing to amend the Zoning and Development 
By-law. 

PRESENT: Mayor Volrich 

Aldermen Bellamy, Brown, Ford, Gerard, 
Gibson, Harcourt, Kennedy, 
**Marzari, Puil and Rankin 


CLERK TO THE COUNCIL: M. Kinsella 


COMMITTEE OF THE WHOLE 


MOVED by Aid. Ford, 
SECONDED by Aid. Gibson, 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Volrich in the Chair, to consider proposed amendments to the 
Zoning and Development By-law. 

- CARRIED UNANIMOUSLY 


To aid the public present for the hearing, the Clerk read 
from the agenda that the Council had before it. 


1. By-laws Review: Amendments - Stage 3 
Zoning and Development By-law No. 3575 

An application was received from the Director of Planning 
as follows: 


(a) Amendments to provide a revised format for the 

schedules pertaining to the following residential, 
commercial and industrial districts: 


C (Commercial) 

M (Industrial) 

HA (Historic Areas) 

FM-1 (Fairview Multiple Dwelling) , 


including amendments to both the use listings and 
regulations of the commercial and industrial 
schedules. 


(b) Proposed establishment of a new District Schedule 
to be known as MC-1. 


(c) Proposed amendments to the Commercial Schedules to 
permit various outdoor uses. 

(d) Various amendments, generally consequential in 
nature, to certain Sections and District Schedules 
of the By-law. 


Mr. B.J. Porter, By-law Consultant, spoke to the matter and 
specifically drew attention to various omissions and errors which 
appeared in the draft by-law and recommended changes as follows: 

(i) Add 'Child Day Care Facility' as the first use 
description under Section 3.2.C of the MC-1 
District Schedule. 

(ii) Change the word 'minimum' to read 'maximum' in the 
first line of Section 5.1 in the following district 
schedules : 

C-1, C-2, C-2B, C-2C, C-2C1, C-3A, M-1, M-2, FM-1 
and MC-1. 

cont'd. . . . 
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Clause IJo. 1 (cont'd) 

(iii) Move 'Multiple Conversion Dwelling' from Section 3.2.P 
in the following district schedules to Section 3.2.M: 

C-1, C-2B and C-2C. 

(iv) Delete the word 'commercial' where it appears in 

Section 3.2.Z in the following district schedules: 

C-1, C-2, C-2B, HA-1, HA-2, FM-1. 

Council also noted a memorandum dated October 17, 1978, 
from Mr. S.E.C. Fancy, Economic Development Officer, suggesting 
the following amendments : 

"The proposed changes to the by-law would permit specific 
industrial uses (on a conditional basis) in the following 
zones as shown below: 

HA-1 3.2.B Bakery 

HA-2 3.2.M Manufacturing establishment of 

clothing, garments or jewellery 
3.2.W Wholesale business or undertaking 

FM-1* 3.2.C Bakery shop, provided that retail 

sales on the premises form part 
of the business 
Jewellery manufacturing establishment 

C-2 3.2.B Bakery 

C-2B 3.2.L Lithography or print shop 

3.2.S Stamp and die shop 

3.2.T Tire shops including the retreading 

anu rebuilding of tires 
3.2.W Wholesale business 

In every one of the above zones, clause 3.2.Z (the clause 
that allows 'similar to' uses) reads as follows: 

'Any other commercial use which is not specifically 
listed. . . ' 

I believe the word ' commercial ' should be deleted from 
clause 3.2.Z. Its inclusion has the effect of allowing 
only the specifically mentioned industrial uses. Thus, 
the situation may arise in which an undesirable non- 
conforming industrial use is retained because a 
desirable replacement is prevented through the rigidity 
of clause 3.2.Z. That same rigidity does not exist in 
the present zoning by-law. " 

*Note specific mention of 'light industrial' 
in the intent clause. 


The Director of Planning indicated that he was agreeable to 
Mr. Fancy's suggested amendments. 

The Mayor called for speakers for or against the application 
and no one appeared. 

MOVED by Aid. Puil, 

THAT the application of the Director of Planning as set out 
above and as amended this day, be approved. 

- CARRIED UNANIMOUSLY 


** At this point in the proceedings. Alderman Marzari 
joined the meeting. 
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2 . Temporary Parking Provisions 

An application was put forward by the Director of Planning 
on Council's initiative to amend Subsection 11.13.1 of Zoning & 
Development By-law No. 3575 to give the Director of Planning 
discretion to extend the time period for a temporary parking 
area beyond two years, where extraordinary circumstances warrant 
and upon special recommendation of Council. 

The Mayor called for speakers for or against the application 
and no one appeared. 

MOVED by Aid. Rankin, 

THAT the application be refused. 

- LOST 

(Aldermen Bellamy, Brown, Ford, Harcourt, Kennedy, 
Puil and the Mayor opposed) 

MOVED by Aid. Brown, 

THAT the application be approved. 

- CARRIED 

(Aldermen Marzari and Rankin opposed) 


3. Rezoning of Various Lands in the 

Vicinity of the Commercial/Victoria 
Diversion 


An application was received from the Director of Planning 
as follows: 

(a) Proposed rezoning of the area currently regulated 
by CD-I By-law IJo. 5016 (Cedar Cottage) to MC-1, 
and then to repeal By-law No. 5016. 

(b) Amend Sign By-law No. 4810 to establish sign 
regulations for the newly established District 
Schedule . 

Mr. Rick Scobie, Zoning Division, explained the reasons for 
this rezoning for Council's information. 

The Mayor called for speakers for or against the application 
and no one appeared. 

MOVED by Aid. Harcourt, 

THAT the foregoing application of the Director of Planning 
be approved. 

- CARRIED UNANIMOUSLY 


C0MI4ITTEE OF THE WHOLE 

MOVED by Aid. Kennedy, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Kennedy, 
SECONDED by Aid. Harcourt, 

THAT the report of the Committee of the Whole be adopted 
and the Director of Legal Services be instructed to prepare 
and bring in the necessary amendments to the Zoning and 
Development and Sign By-laws. 

- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 2:40 p.m. 


The foregoing are Minutes of the Social Council Meeting 
(Public Hearing) of October 17, 19,7/8, adopted on October 31, 1978, 
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CITY OF VANCOUVER 
SPECIAL COUNCIL - OCTOBER 19, 1978 
PUBLIC HEARING 


A Special Meeting of the Council of the City of Vancouver 
was held on Thursday, October 19, 1978, at approximately 
7:30 p.m., in the Auditorium of Point Grey Secondary School, 
5350 East Boulevard, for the purpose of holding a Public Hearing 
to amend the Zoning and Development By-law. 

PRESENT: Mayor Volrich 

Aldermen Bellamy, Brown, Ford, Gerard, 
Harcourt, Marzari, Puil and 
Rankin 

ABSENT: Alderman Gibson 
Alderman Kennedy 

CLERK TO THE COUNCIL: H. Dickson 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Bellamy, 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Volrich in the Chair, to consider proposed amendments to the 
Zoning and Development By-law. 

- CARRIED UNANIMOUSLY 


To aid the public present for the hearing, the Clerk read 
from the agenda that the Council had before it. 

1. Rezoning - 5660 & 5670 Yew Street 
A. 5660 Yew Street 

An application was received from Messrs. Robin A.W. Elliott 
and Louis G.F. Cooper to rezone Lot 3 of Lot 1 of Lot 6, Block 
17, D.L. 526, Plan 3564, being 5660 Yew Street 

From: RM-3 Multiple Dwelling District 

To: CD-I Comprehensive Development District. 

(a) The proposed CD-I By-law will restrict the form of development 

as follows: 

Uses : An office building to be used solely for a chartered account- 

ancy practice. 

Accessory uses customarily ancillary to the above (including 
off-street parking and loading). 

subject to such conditions as Council may by resolution prescribe. 


Floor 
Space 

Ratio: Not to exceed 0.87 


In computing the floor space ratio, all floors of all buildings, 
including accessory buildings, both above and below ground level, 
to be measured to the extreme outer limits of the building. 

The following shall be excluded in the computation of floor 
space ratio: 

(i) balconies, canopies, sundecks, and other features which the 
Director of Planning considers similar, to a maximum total 
area of 8 per cent of the permitted floor area; 


cont'd. , . . 
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Rezoning - 5660 Yew Street 
& 5670 Yew Street (cont'd) 


(ii) areas of floors used for off-street parking and loading, heating 
and mechanical equipment or uses which, in the opinion of the 
Director of Planning, are similar to the foregoing, where such 
floors are below the lowest building grade of the abutting 
streets or lanes as established by the City Engineer. 

Height : (i) In the case of re-modelling or redeveloping the existing build- 
ing, the maximum height shall be the lesser of 2H storeys or 
30 feet and may include a cellar. 

(ii) In the case of a new building, the maximum height shall be the 
lesser of 2 storeys and cellar or 26 feet. 

Off-street 
Parking & 

Loading: — Spaces shall be provided and maintained in accordance with 
Section 12 of Zoning & Development Bv-law No. 3575 

and subject to the following conditions being satisfied prior 
to enactment: 

(1) That the detailed scheme of development in a Development 
Permit Application be first approved by the Director of 
Planning having due regard to the overall design, pro- 
vision and maintenance of landscaping, vehicular ingress 
and egress, off-street parking and loadin'g and garbage 
collection. 

(2) That the form of development is not to be materially dif- 
ferent from the plans labelled "Alterations to 5660 Yew 
Street" dated July 1978 and stamped "Received, City 
Planning Department, August 14th, 1978", but may vary in 
order to meet the off-street loading provision established 
in the CD-I By-law. 

(3) The east four feet of Lot 3 of Lot 1 of Lot 6, Block 17, 
D.L. 526 is to be dedicated to the City for lane pur- 
poses to the satisfaction of the City Engineer and so 
registered in the Land Registry Office. 

Should the above conditions not be complied with by the applicant within 
120 days from the date of the Public Hearing, then the approval granted 
at the Public Hearing shall expire. 


(b) Any consequential amendments. 

(c) Amend the Sign By-law No. 4810 to establish sign regulations for 
the newly established CD-I By-law. 


B. 5670 Yew Street 

An application was received from Messrs. William S. Munro and 
Peter N. Crawford to rezone Lot 4 of Lot 1 of Lot 6, Block 17, 
D.L. 526, Plan 3564, being 5670 Yew Street 

From: RM-3 Multiple Dwelling District 

To: CD-I Comprehensive Development District. 

(a) The proposed CD-I By-law will restrict the form of development as 
follows: 

Uses : An office building to be used solely for a law practice. 

- Accessory uses customarily ancillary to the above (including 
off-street parking and loading). 

subject to such conditions as Council may by resolution prescribe. 


cont'd. 
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Rezoning - 5660 Yew Street 
& 5670 Yew Street (cont'd) 


Floor 
Space 

Ratio : Same as in A above. 

Height : Same as in A above. 

Off-street 
Parking & 

Loading: Spaces shall be provided and maintained in accordance with 
Section 12 of Zoning and Development By-law No. 3575 

and subject to the following conditions being satisfied 
prior to enactment: 

(1) That the detailed scheme of development in a Development 
Permit Application be first approved by the Director of 
Planning having due regard to the overall design, pro- 
vision and maintenance of landscaping, vehicular ingress 
and egress, off-street parking and loading and garbage 
col lection. 

(2) The form of development is not to be materially different 
from the plans labelled "Munro and Crawford Law Office" 
and stamped "Received, City Planning Department, May 

13, 1978", but may vary in order to meet the off-street 
loading provisions established in the CD-I By-law. 

(3) The east four feet of Lot 4 of Lot 1 of Lot 6, Block 17, 
D.L. 526 is to be dedicated to the City for lane purposes 
to the satisfaction of the City Engineer and so registered 
in the Land Registry Office. 

Should the above conditions not be complied with by the applicants 
within 120 days from the date of the Public Hearing, then the 
approval granted at the Public Hearing shall expire. 


(b) Any consequential amendments. 

(c) Amend the Sign By-law No. 4810 to establish sign regulations for 
the newly established CD-I By-law. 


The Director of Planning recommended refusal of the rezoning 
applications . 

Mr. H.W. Gray, Zoning Planner, reviewed the applications and 
explained the Director of Planning recommended refusal of 

both applications as it is felt there is ample property already 
zoned for office use in the area. He explained that if these 
applications were approved, it would be difficult to then reject 
any further applications to rezone multiple dwelling district 
properties on Yew Street to office or commercial use. 

The Mayor called for speakers for or against the applications 
and representations were received as follows: 

Mr. R.A.W. Elliott, one of the two applicants for the rezoning 
of 5660 Yew Street, requested Council to amend the uses 
permitted under the proposed rezoning to read "an office 
building to be used solely for a professional accountancy 
practice" rather than "an office building to be used solely 
for a chartered accountancy practice" . 


cont'd. 
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Rezoning - 5660 Yew Street 
& 5670 Yew Street (cont'd) 

Mr. W.S. Munro, one of the two applicants for the rezoning 
of 5670 Yew Street, urged Council to approve his application 
pointing out he and his partner have received approximately 
300 letters supporting their application from residents of 
the neighbourhood, including ones from the local commercial 
association and from the Kerrisdale Homeowners' Association. 

Mrs. Joyce Diggins, 3136 West 42nd Avenue, spoke in favour 
of both applications adding that there is a need in the 
neighbourhood for the services of both a professional 
accountancy practice and a law practice. 

Mr. Allan Gjernes, 5512 Alma, a member of the Development 
Permit Advisory Panel, spoke in favour of the applications. 

Mr. James A. Clarke, 6145 Southlands Place, expressed 
concern that if approved, the two applications would result 
in a number of additional applications for rezoning 
residential properties for commercial or office use and 
stated there is adequate office space available now within 
two blocks of the subject properties. 

MOVED by Aid. Puil, 

THAT the application of Messrs. Robin A.W. Elliott and Louis 
G.F. Cooper to rezone 5660 Yew Street and the application of 
Messrs. William S. Munro and Peter N. Crawford to rezone 5670 Yew 
Street, be approved after amending the permitted use for 5660 Yew 
Street to read "an office building to be used solely for a 
professional accounting office". 

- CARRIED UNANIMOUSLY 


C0MI4ITTEE OF THE WHOLE 

MOVED by Aid. Harcourt, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Puil, 
SECONDED by Aid. Harcourt, 

THAT the report of the Committee of the Whole be adopted and 
the Director of Legal Services be instructed to prepare and bring 
in the necessary amendments to the Zoning and Development and 
Sign By-laws. 

- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 7:55 p.m. 


The foregoing are Minutes of the 
(Public Hearing) of October 19, 



ecial Council Meeting 
8, adopted on October 31, 1978, 
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MAYOR 



The foregoing are Minutes of the Regular Council meeting 
of December 22, 1970. 
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CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, October 31, 1978, in the Council Chamber, 
commencing at 2:00 p.m. 

PRESENT ; Mayor Volrich 

Aldermen Bellamy, Brown, Ford, Gerard, 
Gibson, Har court, Kennedy, 
Marzari, Puil and Rankin 

CLERK TO THE COUNCIL; R. Henry 


PRAYER 

The proceedings in the Council Chamber were opened with 
prayer. 


'IN CAMERA' MEETING 


The Council was advised there were matters to be considered 
'In Camera' later this day. 


ADOPTION OF MINUTES 


MOVED by Aid. Bellamy, 
SECONDED by Aid. Kennedy, 

THAT the Minutes of the following meetings be adopted; 

Regular Council (Except 'In Camera') - October 17, 1978 
Special Council (Public Hearing) - October 17, 1978 

Special Council (Public Hearing) - October 19, 1978. 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Gerard, 

THAT this Council resolve itself into Committee of the 
Whole, Mayor Volrich in the Chair. 

- CARRIED UNANIMOUSLY 


UNFINISHED BUSINESS 

Housing Developments Proposed for 
2nd Avenue and Wallace Street 

Council on October 17, 1978, having heard representations 
from Mrs. W. Deane, Solicitor for the Jericho Area Citizens' 
Association on the Association's concerns with respect to the 
housing developments proposed at 2nd Avenue and Wallace Street, 
resolved 

"THAT further consideration of the concerns raised by the 
delegation be deferred to the next meeting, and the 
Director of Planning be instructed to report back on the 
final design of the Greater Vancouver Housing Corporation's 
development, including some of the concerns raised by the 
representative of the residents at today's meeting, as 
well as a means of alleviating the problems of on-street 
parking in the area and the implications should Co;incil 
cancel the project; 

FURTHER THAT the developer be requested to discontinue 
work on this project until the matter is resolved." 


cont ' d. . . . 
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UNFINISHED BU3INESS (cont'd) 

Housing Developments Proposed for 
2nd Avenue & Wallace Street (cont'd) 

Before Council for consideration was a Manager's report 
dated October 27, 1978, in which the Director of Planning reviewed 
the history of this development and the changes to forms of 
development. The report indicated that further information would 
be made available at Council on October 31st. It also indicated 
that it would take longer to determine ways of alleviating the 
problems of on-street parking in the area. The Director of 
Planning stated that to date, the Greater Vancouver Housing 
Corporation has expended $94,692.00 on its development at 2nd Avenue 
and Wallace. By means of graphics, he illustrated the differences 
between the Penta and Greater Vancouver Housing Corporation's 
developments and discussed the various changes which the 
Corporation proposes to this development. The Director of Planning 
has not looked at any alternative proposals for the site should 
the Corporation's development not proceed. 

Council noted requests that a representative of the Jericho 
Area Citizens' Association and the Greater Vancouver Housing 
Corporation be permitted to address Council on this matter, and 
it was agreed to hear from them. 

Mrs. Deane, on behalf of the Jericho Area Citizens' Association, 
reiterated her statements at the previous Council meeting that this 
development should not go ahead and again referred to the traffic 
problems in the area and expressed the views of the citizens that 
these problems should be resolved before any further development 
is permitted on this site. 

In response to questions from Council, the Director of 
Planning stated, in his opinion, the Greater Vancouver Housing 
Corporation's development is the best of the three developments 
proposed for this site in terms of architecture, scale and 
relationship to the area. 

Mr. W. Lane, Greater Vancouver Housing Corporation, stated 
there is still a need for this type of rental accommodation and 
pointed out it is intended to provide some handicapped units in 
the development. The Corporation has been issued with a 
development permit and building permit and is ready to start the 
project. 

MOVED by Aid. Kennedy, 

THAT Council request the Greater Vancouver Housing 
Corporation to defer this development until the concerns of 
the residents have been answered. 

- LOST 

(Aldermen Brown, Ford, Gerard, Gibson, Har court, Marzari, 
Puil and Rankin opposed) 

Council took no further action on this matter. 


COMMUNICATIONS OR PETITIONS 

1. Proposed Changes to 

Boundary Road Bus Route 

Council noted a request from Mr. S. Jackson, on behalf of 
the Killarney Champlain Citizens for Action Association, to address 
Council to discuss proposed changes to the Boundary Road (Doman 
Street) bus route and other transportation matters in the very 
near future. 

Council was advised that the Transportation Committee will 
be considering this matter at its meeting on November 9, 1978, 
and it was considered that this meeting would be the appropriate 
place for the Association to air its views. 

cont'd. . . . 
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COMMUNICATIONS OR PETITIONS (cont'd) 

Proposed Changes to Boundary 
Road Bus Route (cont'd) 


MOVED by Aid. Puil, 

THAT the communication from the Killarney Champlain 
Citizens for Action Association dated October 16, 1978, be 
received 

- CARRIED UNANIMOUSLY 


2. Shopping Hours - 
Remembrance Day 

In a letter dated October 23, 1978, the Chairman of the 
Vancouver City Remembrance Day Committee expressed its sincere 
appreciation of Council's conviction when considering shopping 
hours that Remembrance Day should remain sacred to the memory 
of those who suffered in the two World Wars. 

MOVED by Aid. Harcourt, 

THAT the communication from the Vancouver City Remembrance 
Day Committee dated October 23, 1978, be received. 

- CARRIED UNANIMOUSLY 


3. Downtown Eastside Housing 

Council noted a request from the Downtown Eastside Residents' 
Association to address Council on November 7, 1978, when the joint 
report of the Standing Committees on Community Services and 
Planning Development on 'City Housing Policy in the Downtown 
Eastside Area' is before it for consideration. 

The City Clerk advised that delegation requests have also 
been received from the First United Church Staff Team and the 
B.C. Hotels' Association. 

MOVED by Aid. Rankin, 

THAT the delegation requests be granted and they be heard 
when the joint report of the Standing Committees on Community 
Services and Planning and Development is before Council. 

- CARRIED UNANIMOUSLY 


4 . Tax Options and Related Matters 

The Mayor advised that the Committee of Progressive Electors 
has withdrawn its request for a special night sitting of Council 
as contained in its letter of October 18, 1978. 


5. B.C. Jockey Club & Burrard Amusements 
Ltd. - Business Tax Roll 


Council noted the following memorandum dated October 27, 
1978, from the City Clerk: 

"On February 7, 1978, City Council passed the following motion; 

'THAT it be City policy that business tax be 
imposed on currently exempt business premises 
on the P.N.E. grounds at such time as the 
present leases expire or are renegotiated in 
other terms by mutual agreement of the parties, 
and the Director of Finance report to Council 
on this policy.' 


cont ' d. . . . 
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COMMUNICATIONS OR PETITIONS (cont'd) 

B.C. Jockey Club & Burrard Amusements 
Ltd. - Business Tax Roll (cont'd) 

On March 21, 1978, City Council agreed to hear a delegation 
sponsored by D.E.R.A. consisting of 22 businesses requesting 
that they receive special exemption from paying the 9^5% 
business tax, or that Burrard Amusements Ltd. and the B.C. 
Jockey Club pay their fair share (see attached petition) . 

This hearing has not been held because this request was in- 
advertently overlooked by this office. D.E.R.A. has now 
requested Council to consider a night meeting on Tuesday, 
November 7, 1978, as it wants this matter dealt with prior to 
the election. 

This request is submitted to Council for CONSIDERATION as nighi 
meetings are generally not scheduled this close to a civic 
election because of individual commitments." 

(Petition referred to on file 
in the City Clerk's Office.) 

MOVED by Aid. Rankin, 

THAT the request of the Downtown Eastside Residents' 
Association, for a night meeting of Council on Tuesday, 
November 7, 1978, be granted. 

- LOST 

(Aldermen Bellamy, Brown, Ford, Gerard, Gibson, Har court 
Kennedy, Puil and the Mayor opposed) 

MOVED by Aid. Har court, 

THAT the delegation be arranged for an appropriate night 
meeting of Council and the arrangements be made by the City 
Clerk. 

- CARRIED 

(Aldermen Bellamy, Gerard, Kennedy, Puil and the 
Mayor opposed) 


6. Advertising of November 15th 

Plebiscite on Electoral Reform 

Council on October 17, 1978, instructed the City Clerk to 
publicize, by means of newspaper advertisements, the Electoral 
Reform plebiscite being submitted to the voters on November 15, 
1978. 

Before Council this day for consideration, was the 
information on the proposed newspaper advertisement on the 
plebiscite . 

Alderman Marzari submitted a proposed alternate wording 
for the newspaper advertisements on the plebiscite. 

MOVED by Aid. Marzari, 

THAT the proposed wording for the newspaper advertisements 
as submitted by her this day and as amended and reading as 
follows, be approved: 

"INFORMATION FOR VANCOUVER VOTERS 
ON ELECTORAL REFORM 


At the Civic Elections on November 15, 1978, the Vancouver 
City Council will ask the voters whether they wish to 
elect Aldermen to City Council 

"At Large" 
or 

"By Wards". 

cont ' d. . . . 
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Advertising of November 15th Plebiscite 
on Electoral Reform (cont'd) 

AT LARGE SYSTEM 

Under the 'At Large' system, you vote for ten candidates 
to fill all the seats on City Council. The Council, then, 
is made up of the ten candidates who receive the highest 
number of votes across the whole city. 

WARD SYSTEM 

Under the 'Ward' system, you vote for the candidate or 
candidates whom you think will best represent your 
ward on City Council. The Council, then, would be made 
up of a representative (s) from each ward. 

Should the majority of voters indicate they prefer a ward 
system, the following would occur: 

(1) Council would appoint a Committee to consider and 
report on the number of wards, boundaries of each 
ward and any other related matters. 

(2) Application would be made by Council to the Provincial 
Government to amend the City Charter. 

(3) If granted by 1980, you would then elect Aldermen to 
Council by wards. 

A facsimile of the ballot the voters will receive on November 15 
for this Electoral Reform is reproduced below for your information. 

- CARRIED 

(Aldermen Bellamy, Gerard, Kennedy, Puil and the 
Mayor opposed) 

(Underlining denotes amendments) 


CITY MANAGER'S AND OTHER REPORTS 

A. I4ANAGER'S GENERAL REPORT 
OCTOBER 27, 1978 


Works & Utility Matters 
(October 27, 1978) 

The Council considered this report which contains four 
clauses identified as follows: 

CI. 1: Tender - Automotive Gasoline & Marine Diesel Fuel 
CI. 2: Advance Approval of 1979 Sewers Basic Capital 
Budget Funds 

CI. 3: PRV Station Construction - 1978 Capital Budget 
CI. 4: Appointment of Engineering Consultants for Design 
and Construction of the Cordova Street Extension 


Clauses 1 and 2 . 

MOVED by Aid. Rankin 

THAT the recommendations of the City Manager, contained in 
clauses 1 and 2 of this report, be approved. 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S & OTHER REPORTS (Cont'd) 
Works & Utilities (Cont'd) 

Clauses 3 and 4 . 

MOVED by Aid. Puil 

THAT the recommendations of the City Manager, contained in 
clauses 3 and 4 of this report, be approved. 

- CARRIED UNANIMOUSLY 


Building & Planning Matters 
(October 27, 1978) 

The Council considered this report which contains five 
clauses identified as follows: 

CI. 1: D.P.A. - 2250 Granville Street - Pacific Press 

Parking Structure 
CI. 2: D.P.A. - 901 Helmcken Street - King George/Dawson 

School Site ( Block 80) - B.C. Hydro Parking Lot 
CI. 3: Illegal Suite - 1205-1207 East 14th Avenue 
CI. 4: D.P.A. - 3150 Rosemont Drive - Kopernik Lodge 
CI. 5: Rezoning Application - 6137 Cambie Street 


D.P.A. 2250 Granville Street - 
Pacific Press Parking Structure 
(Clause 1) 


During consideration of this clause, the Director of 
Planning answered questions from Council as to why he is prepared 
to approve this Development Permit application. He reiterated 
his statement in the Manager's report that he believes the 
proposed massing is satisfactory in relation to the view, and 
also stated that this development is situated far enough away 
from the Granville Street bridge not to fall within the guidelines 
on Views from Bridges. 

Mr. D. Towers, Chairman of the Urban Design Panel stated 
the Panel is unable to understand the reluctance of the applicant 
to change the design to meet the Panel's concerns. 

Mr. Grais, Dominion Construction, representing the applicant, 
stated the proposed development complies with the Ml zoning for 
the area; is a most functional design and would be lower than 
the existing Pacific Press building. 

MOVED by Aid. Ford 

THAT this clause in the City Manager's report be referred 
to the Standing Committee on Planning and Development for further 
consideration and report back. 

- CARRIED UNANIMOUSLY 


The Council recessed at approximately 3:40 p.m., and 
following an 'In Camera' meeting in the Mayor's Office 
reconvened in the Council Chamber at approximately 5:30 p.m. 
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CITY MANAGER'S REPORTS (cont'd) 

B. Street Lighting L.I. P. - Larch 

Street from 45th to 49th Avenues 
(Court of Revision, May 18, 1978) 

Council noted a request from Mr. Drew Thorburn and Colonel 
Avison to address Council on this matter. 

Because of time constraints, the Mayor suggested that the 
delegations address Council at 7:30 p.m., this evening. The 
delegations replied in the affirmative, therefore, consideration 
of this report was deferred to that time. 


DELEGATIONS 

1. C.U.P.E. Job Evaluation Agreement 
Proposed Termination 

The Mayor advised that the hearing of representations from 
C.U.P.E. on the proposed termination of the Job Evaluation 
Agreement had been deferred with the Union's consent, to the 
meeting of November 21, 1978, when the matter of accreditation 
would also be before Council. 


2 . Extended Shopping Hours During December 

Council on October 17, 1978, deferred consideration of a 
Manager's report dated October 4, 1978, on extended shopping 
hours during December to permit a delegation from the Retail 
Merchants' Association. In the report, the Acting Director of 
Permits and Licenses reported on a request from the Downtown 
Business Association for extended shopping hours during 
December. Should Council accede to this request, an amendment 
to the Shops Closing By-law would be required. 

Ms. Joan Wallace addressed Council and read from a brief 
previously circulated in which the Retail Merchants' Association 
of Canada recommends that Vancouer stores be allowed to remain 
open evenings during the Christmas season for one week before 
Christmas, including Saturday, December 23rd. The result of this 
would be that shoppers would effectively have eight evenings of 
shopping because stores will normally be open on Thursday and 
Friday, December 14 and 15. 

Mr. T.E. Martin, Director of the Downtown Business Association, 
addressed Council and spoke in support of the Association's 
request that evening shopping hours be permitted during December. 

MOVED by Aid. Puil, 

THAT evening shopping hours be permitted on all regular 
shopping days during the month of December, and the Director 
of Legal Services be instructed to bring forward the appropriate 
amending by-law. 

- CARRIED 

(Aldermen Gerard, Marzari and Rankin opposed) 


The Council recessed at approximately 5:40 p.m. to reconvene 
at 7:30 p.m. 
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The Council reconvened at approximately 7:30 p.m., with 
Mayor Volrich in the Chair and the same members present with 
the exception of Alderman Marzari, 


CITY MANAGER'S REPORTS (cont'd) 

Street Lighting L.I. P. - Larch Street 
from 45th to 49th Avenues (Court of 
Revision, May 18, 1978) (cont'd) 

Earlier this day. Council deferred the hearing of 
representations and consideration of this report to this time. 

Mr. Drew Thorburn, a resident of the area, addressed Council 
and suggested that as, in his opinion, the residents are split 
50/50 on this street lighting. Council instruct the Director 
of Social Planning and the City Engineer to meet with the owners 
in the area to determine their wishes in this matter. 

Colonel Avison, who is also a resident in the area affected, 
stated that he was requesting that Council approve the lighting 
because of his concerns for residents' safety. 

MOVED by Aid. Kennedy, 

THAT the recommendation of the City Manager contained in 
his report dated October 26, 1978, be approved. 

- CARRIED 

(Alderman Brown opposed) 


The Council recessed at 7:45 p.m., to reconvene at approxi- 
mately 10:10 p.m., following the Special Council (Public Hearing). 


CITY MANAGER'S AND OTHER REPORTS (Cont'd) 
Building & Planning Matters (Cont'd) 

D.P.A. 901 Helmcken Street - 
King George/Dawson School Site 
(Block 80) - B.C. Hydro Parking Lot. 
Clause 2) 


MOVED by Aid. Puil 

THAT the Development Permit Board be requested to approve 
Development Permit application #80796 in accordance with the 
submitted application, such plans and information forming a part 
thereof, thereby permitting the use of this site as a temporary 
public parking lot for a limited period of time expiring December 
31, 1981, subject to the following conditions: 

1. Prior to issuance of the Development Permit: 

(a) arrangements are to be first made to the 
satisfaction of the Director of Planning and 
Director of Social Planning regarding security 
of the parking area, 

(b) revised and additional drawings and information 
are to be first submitted, clearly indicating: 

(i) how irrigation of plant materials will 
be carried out, to the satisfaction of 
the Director of Planning and the Director 
of Social Planning, 

(ii) details of internal light standards, to the 
satisfaction of the Director of Planning, 


Cent 'd. 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Building & Planning Matters (Cont'd) 

D.P.A. 901 Helmcken Street - 
King George/Dawson School Site 
(Block 80). - B.C. Hydro Parking 
Lot (Clause 2) (Cont'd) 

(iii) details and the location of ancillary 

facilities on the site for attendants (i.e. 
telephone, washroom, etc.) to the satisfaction 
of the Director of Planning and the Medical 
Health officer, 

(iv) reduction in the height of the high portion 
of the existing chain link fence at the 
south-east portion of the site, to match the 
remainder, to the satisfaction of the Director 
of Planning and the Director of Social Planning. 

2. All landscaping and treatment of open portions of the site, 
including the provision of surfacing, curbing, ticket 
dispensers, lighting, attendant facilities, irrigation and 
drainage, is to be completed prior to any use or occupancy 
of the proposed development. 

- CARRIED UNANIMOUSLY 


Clauses 3-5 inclusive 

MOVED by Aid. Brown 

THAT the recommendations of the City Manager, as contained 
in clauses 3, 4 and 5 of this report, be approved. 

- CARRIED UNANIMOUSLY 


Finance Matters 
(October 27, 1978) 

The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Soil Conservation Act 

CI. 2: Replacement of No. 14 Firehall 

CI. 3: Vancouver Art Gallery's Request for Funding to 
Restore Emily Carr Collection 

Clauses 1 and 2. 

MOVED by Aid. Gibson 

THAT the recommendations of the City Manager, as contained 
in clauses 1 and 2 of this report, be approved. 

- CARRIED UNANIMOUSLY 

Vancouver Art Gallery's Request for 
Funding to Restore Emily Carr Collection 
(Clause 3) 


MOVED by Aid. Bellamy 

THAT Council refer the grant request from the Art Gallery 
to the 197 9 Council, with a recommendation that it receive 
favourable consideration in the review of the 197 9 grant requests. 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 


Personnel Matters 
(October 27, 1978 ) 

Leave of Absence Without Pay - 
Mr . John E . Bunyan - Vancouver 
Fire Fighters' Union, Local 18 . 

MOVED by Aid. Harcourt 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 


Property Hatters 
(October 27, 1978) 

The Council considered this report which contains two 
clauses identified as follows: 

Cl. 1: Agreement re Strata Lot Leases - Champlain Heights 
CI. 2: Consent to Mortgage by way of Sub-Lease - 

Air Space over 1000 Block West Hastings Street 


Clauses 1 and 2 . 

MOVED by Aid. Harcourt 

THAT the recommendations of the City Manager, as contained 
in clauses 1 and 2 of this report, be approved. 

- CARRIED UNANIMOUSLY 


C. Manager's Report 
October 24, 197 8 

Acquisition of Bowell McLean 
Property for Public Park 

MOVED by Aid. Harcourt 

THAT the recommendation of 
this report, be approved. 


the City Manager, as contained in 
- CARRIED UNANIMOUSLY 


D. Manager's Report 
October 4, 197 8 

Grandview-Woodland N . I . P . , 
Progress Report #2 

MOVED by Aid. Harcourt 

THAT the recommendation of- the 
this report, be approved. 


City Manctger, as contained in 
- CARRIED UNANIMOUSLY 


E. Manager's Report 
October 30, 1978 

Lease of Larwill Park - Bus Depot, 
by B.C. Hydro & Power Authority 

MOVED by Aid. Harcourt 

THAT the recommendation of the City Manager, as contained in 
this report, be approved. 

- CARRIED UNANIMOUSLY 
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CITY OF VANCOUVER 
SPECIAL COUNCIL - DECEMBER. 14. 1970 


PUBLIC HEARING 


A Special Meeting of the Coiincil of the City of Vancouver was held 
in the Council Chamber on Monday, December 14, 1970, at approximate! 
2:00 p.m. for the, purpose of holding a Public Hearing in connection 
with rezoning matters and to give consideration to such rezoning 
matters . 


PRESENT: Aldermen Adams, Bird, Broome, Calder, 

Hardwick, Linnell, Phillips, 
Rankin, Sweeney and Wilson. 

Chairman in the absence of His Worship the Mayor 

was Deputy Mayor Hardwick. 


ABSENT: His Worship Mayor Campbell 

CLERK TO THE COUNCIL: R. Henry 

MOVED by Alderman Broome, 
SECONDED by Alderman Adams, 

THAT this Council do resolve itself into Committee of the 
Whole, the Deputy Mayor in the Chair, to consider proposed 
amendments to the Zoning Development By-law. 


- CARRIED 


1 . South-west Corner of Nanaimo and 
Copley Streets 

An application was received from the Director of 
Planning to rezone Lot 27, Block A, D.L. 741, 
situated at the South-west corner of Nanaimo and 
Copley Streets. 

FROM: C-1 Commercial District 

TO: RS-1 One Family Dwelling District 

The application was approved by the Town Planning 
Commission and the Technical Planning Board. 

A Mr. Guminy spoke, and suggested a postponement 
of the Hearing to enable others unable to be present 
to speak against the rezoning, particularly because 
of the area in question being a traffic hazard. 

MOVED by Alderman Rankin, 

THAT this application be deferred until the next 
Public Hearing and the Board of Administration report on 
the feasibility of improving the traffic situation at this 
location. 


- LOST 


MOVED by Alderman Adams, 

THAT no further action be taken with respect to this 
application until a report is submitted to Council with regard 
to the traffic situation and the sub-division of the area in 
question. 


SEE PAGeA'.^C 


- CARRIED 
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STANDING COMMITTEES & OTHER REPORTS 

I. Report of Standing Committee 
on Planning and Development, 
October 12, 1978 


The Council considered this report which contains two 
clauses identified as follows: 

CI. 1: Effect of the Sign By-law 

CI. 2: Twelfth Avenue Precinct (City Hall/V.G.H. Area) 

Clauses 1 and 2 . 

MOVED by Aid. Harcourt 

THAT the recommendations of the Committee, as contained in 
clauses 1 and 2 of this report, be approved. 

- CARRIED UNANIMOUSLY 

II. Report of Standing Committee 
on Community Services, 
October 19, 1978 


The Council considered this report which contains five 
clauses identified as follows: 

Cl. 1: Extension of 'Pub' Hours - Ambassador Hotel, 

773 Seymour Street 
Cl. 2: Windmill Cabaret, 1047 Granville Street 
Cl. 3: Complaint re Rooming House at 634 East Georgia 
Cl. 4: The 44 - Budget for 1979 

Cl. 5: Downtown Community Workers re Chronic Alcoholics 

Clauses 1-3 and 5 inclusive 

MOVED by Aid. Rankin 

THAT the recommendations of the Committee, as contained 
in clauses 1, 2, 3 and 5 of this report, be approved. 

- CARRIED UNANIMOUSLY 

The 44 - Budget for 197 9 
(Clause 4) 


MOVED by Aid . Brown 

THAT consideration of this clause be deferred pending 
receipt of further information from the City Manager on the 
ventilation costs set out in this budget. 

- CARRIED 

(Aid. Bellamy, Harcourt and Rankin opposed) 


III. Report of Standing Committee 
on Planning and Development, 
October 19, 1978 


The Council considered this report which contains four 
clauses identified as follows: 

Cl. 1: Monthly Status Report and Proposed Schedule 

for Rezoning Applications 
Cl. 2: Office Development in C-2 Districts and Retail 

Development as an Alternative Ground Level Use 
Cl. 3: Design and Location Guidelines for Housing 

Families in the Inner City 
Cl. 4: Review of Local Area Planning - Progress Report 


Cont'd. 
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STANDING COMMITTEES & OTHER REPORTS (Cont'd) 

Report of Standing Conunittee 

on Planning and Development (Cont'd) 

Clauses 1-3 inclusive 

MOVED by Aid. Harcourt 

THAT the reconunendations of the Conunittee, as contained 
in clauses 1, 2 and 3 of this report, be approved. 

- CARRIED UNANIMOUSLY 

Review of Local Area Planning - 
Progress Report 
(Clause 4) 


MOVED by Aid. Harcourt 

THAT reconutiendation 'A' of the Committee, as contained in 
this clause, be approved; 

FURTHER THAT recommendation 'B' be amended and then approved 
as follows: 

'That the Federal and Provincial Governments be urged 
to sign the Community Services Grant Program agreement 
immediately. ' 

- CARRIED UNANIMOUSLY 


IV. Report of Standing Committee 
on Transportation, 
October 19, 1978 


The Council considered this report which contains four 
clauses identified as follows: 

CI. 1: Arbutus Street and 33rd Avenue 

CI. 2: Pedestrian Actuated Signal - Frontenac Street 

and 49th Avenue 
CI. 3: Bus Zones on Main Street 

Cl. 4: Classification of 1st Avenue as a Transit Route 


Clauses 1-4 inclusive 

MOVED by Aid. Kennedy 

THAT the recommendations 
clauses 1, 2, 3 and 4 of this 


of the Committee, as contained in 
report, be approved. 

- CARRIED UNANIMOUSLY 


V. Report of Standing Committee 
on Finance & Administration, 
October 19, 1978 


The Council considered this report which contains two 
clauses identified as follows: 

Cl. 1: Bicycle Registration Unit 

Cl. 2: Fringe Benefits for Disabled Employees 


Clauses 1 and 2 . 

MOVED by Aid. Brown 

THAT the recommendations of the Committee, as contained in 
clauses 1 and 2 of this report, be approved. 

- CARRIED UNANIMOUSLY 


Regular Council, October 31, 1978 

STANDING COMMITTEES AND OTHER REPORTS (Cont 'd) 


321 

13. 


VI . Report from Vancouver 
Civic Theatres Board 
(October 20, 1978) 

Rental Rates of Civic Theatres and 
Civic Theatres Revenue and Expenditures 

MOVED by Aid. Rankin 

THAT consideration of this report be deferred, pending 
receipt of additional information from the Theatres Board on the 
organizations that fall within the Class II rental rates .schedule . 

- CARRIED UNANIMOUSLY 


VII. Report of Standing Committee 
on Planning and Development 
(October 26, 1978) 


Floor Space Ratio and Floor Areas 
of Apartment Buildings (Lofts) 
(Clause 1) 


MOVED by Aid. Harcourt 

THAT the recommendations of the Committee, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 


RISE FROM COMMITTEE OF THE WHOLE 

MOVED by Aid. Bellamy 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Bellamy 
SECONDED by Aid. Gerard 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


BY-LAWS 

1. BY-LAW TO ADOPT AN AREA DEVELOPMENT 
PLAN (False Creek Area lOB) 

MOVED by Aid. Rankin, 
SECONDED by Aid. Puil, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Rankin, 
SECONDED by Aid. Puil, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 


- CARRIED UNANIMOUSLY 
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14. 


2. BY-LAW TO CONTROL THE 
SUBDIVISION OF LAND 

MOVED by Aid. Gibson, 
SECONDED by Aid. Harcourt, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments , it was 

MOVED by Aid. Gibson, 
SECONDED by Aid. Harcourt, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


3. BY-LAW TO PROVIDE FOR THE 

ACQUISITION OF CERTAIN REAL 
PROPERTY FOR USE AS A PUBLIC 
PARK 


MOVED by Aid. Brown 
SECONDED by Aid. Gibson 

THAT the By-law be introduced and read a first time 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY. 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Brown 
SECONDED by Aid. Gibson 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY. 


MOTIONS 

A. Closing, Stopping Up, Conveying to Abutting 
Owner & Consolidation (Lane East of Denman, 
South from Nelson Street) 


MOVED by Aid. Bellamy 
SECONDED by Aid. Harcourt 
THAT WHEREAS 

(1) The City of Vancouver is the owner of all the streets 
and lanes lying within the limits of the City of 
Vancouver; 

(2) The lane abutting Lot 14, Block 59, District Lot 185, 
Plan 92 is no longer required for lane purposes; 

(3) The owner of the said Lot 14 wishes to acquire this 
portion of lane; 


Cont'd 
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MOTIONS (Cont'd) 

Closing, Stopping Up, Conveying to 

Abutting Owner & Consolidation (Lane 

East of Penman, South from Nelson Street) Cont'd) 


THEREFORE BE IT RESOLVED THAT all that portion of the 12 foot 
lane, dedicated by the deposit of Plan 12601, abutting Lot 14, 
Block 59, District Lot 185, Plan 92, the same as shown outlined 
red on plan prepared by G. Girardin, B.C.L.S., dated August 1, 1978, 
and marginally numbered LF 8720, a print of which is hereunto 
annexed, be closed, stopped up and conveyed to the abutting owner; 
and 

FURTHER BE IT RESOLVED THAT the lane so closed be consolidated 
with the abutting lands. 

- CARRIED UNANIMOUSLY 


B. Allocation of Land for Lane Purposes 
(North 10' of Lot 18, Subdivision 
'D', Block 156, D.L. 264A) 


MOVED by Aid. Bellamy 
SECONDED by Aid. Harcourt 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for lane purposes, the following described lands: 

North 10 feet of Lot 18, Subdivision 'D', Block 156, 
District Lot 264A, Plan 616 and 1771; 

deposited in the Land Registry Office, in the City of Vancouver, 
Province of British Columbia; 

AND WHEREAS it is deemed expedient and in the public 
interest to accept and allocate the said land for lane purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same is hereby accepted and allocated for 
lane purposes and declared to form and constitute portion of lane. 

- CARRIED UNANIMOUSLY 

C. Allocation of Land for Road Purposes 
(Portion of Lot A, Block 218, D.L. 
526, Plan 590) 


MOVED by Aid. Bellamy 
SECONDED by Aid. Harcourt 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for road purposes, the following described lands: 

(1) All that portion of Lot 'A', Block 218, District Lot 
526, Plan 590, Group One, New Westminster District, 
described as follows: 

Commencing at the southwesterly corner of said Lot 'A'; 

Thence N 3° 02' 30" E, 113.09 feet, more or less, 
following in the westerly limit of said Lot 'A' to 
a bend in the westerly limit of said Lot 'A' ; 

ThenceN440 59' 25" E, 1.41 feet, continuing in the 
westerly limit of said Lot 'A' ; 

Thence South, 113.93 feet, more or less, to intersection 
with the southerly limit of said Lot 'A' at a point 
7 feet easterly of the southwesterly corner of said 
Lot 'A'; 


Cont'd. . . 
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MOTIONS (Cont'd) 


Allocation of Land for Road Purposes 

(Portion of Lot A, Block 218, 

D.L. 526, Plan 590) Cont'd. 


Thence West, 7 feet, following in the southerly limit 
of said Lot 'A' to the point of commencement; and 

(2) The West 7 feet of Lot 4 except the North 2 feet now 

lane. Block 218, District Lot 526, Plan 590, Group One, 
New Westminster District. Both parcels outlined red 
on plan prepared by G. Girardin, B.C.L.S. dated June 14, 
1977, and marginally numbers LF 8295, a print of which 
is hereunto annexed 

according to Plan No. 590 deposited in the Land Registry Of rice, in 
the City of Vancouver, Province of British Columbia; 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said land for road purposes; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same is hereby accepted and allocated for 
road purposes and declared to form and to constitute portion of 
a road. 

- CARRIED UNANIMOUSLY 


D. Allocation of Land for Road Purposes 
(South 10 ' of Parcel "Q" (Reference 
Plan 1029) of Lot 11, Blocks 7, 9 
and 11, D.L. 352) 


MOVED by Aid. Bellamy 
SECONDED by Aid. Harcourt 

THAT WHEREAS the registered owner has conveyed to the 
City of Vancouver for road purposes 

the South 10 feet of Parcel "Q" (Reference Plan 1029) 
of Lot 11, Blocks 7, 9 and 11, District Lou 352 


according to Plan No. 1457 deposited in the Land Registry Office, 
in the City of Vancouver, Province of British Columbia; 

AND WHEREAS it is deemed expedient and in the public 
interest to accept and allocate the said land for road purposes; 

BE IT THEREFORE RESOLVED THAT the above described lands 
so conveyed be, and the same is hereby accepted and allocated 
for road purposes and declared to form and to constitute portion 
of a road. 

- CARRIED UNANIMOUSLY 
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NOTICE OF MOTION 

The following Notices of Motion were submitted by 
Aldermen Kennedy and Brown, respectively and 
recognized by the Chair: 


1 . Equal Employment Opportunity Office 

MOVED by Aid. Kennedy 
SECONDED by Aid. Puil 

THAT WHEREAS it is contrary to taxpayers' interests 
and against current opinion that new bureaucracies be set 
up within City Hall; 

AND WHEREAS the Office of Equal Opportunities is one such 
bureaucracy set up during 1978; 

AND WHEREAS an equal employment opportunity program should 
logically be a function of the City's Personnel Department; 

THEREFORE BE IT RESOLVED THAT the City Manager report on 
the feasibility of transferring the functions of the Equal 
Employment Opportunity Office to the Personnel Department 
without increasing the existing staff complement in this Department 

- (Notice) 


2 . Urban Transportation 

MOVED by Aid. Brown 
SECONDED by Aid. Gibson 

THAT WHEREAS the City of Vancouver is currently embarking 
on a major shift of transportation strategy for the City of 
Vancouver ; 

AND WHEREAS it is of vital importance to the people of 
Vancouver that their particular interests be strongly represented 
by City Council in their dealings with the Urban Transit Authority; 

AND WHEREAS it is of utmost concern that Vancouver be 
strongly and positively represented with respect to transit to 
provide the best possible service to the citizens at a minimum 
cost; 

THEREFORE BE IT RESOLVED THAT this City Council establish 
immediately a committee made up of the Chairman of the Transport- 
ation Committee, Chairman of the Planning & Development Committee 
or his representative, and Chairman of Council's Finance Committee 
to establish the City of Vancouver's negotiating position with 
regard to the Transit Service Agreement and the Operating Agreement 
and to make recommendations to Council by December 1978; 

AND FURTHER BE IT RESOLVED THAT this Committee report back on 
an appropriate permanent structure by which Vancouver's interests 
can be, fairly represented in the ongoing negotiations between 
the "Mwnicipality" and the Urban Transit Authority; 

AND FURTHER BE IT RESOLVED THAT no Council member sitting 
on the Provincially-appointed Urban Transit Authority Board be 
asked to represent the citizens of Vancouver in negotiations with 
the Urban Transit Authority. 

- (Notice) 


Regular Council, October 31, 1978 18 

ENQUIRIES AND OTHER MATTERS 


Attendance at G.V.R.D. Meetings 
Alderman Ford 


advised there were no Vancouver 
representatives at the last meeting 
of the G.V.R.D. Transportation 
Committee and that the alternates 
had not been requested to attend. 


The Council adjourned at 10:30 p.m. 


The foregoing are Minutes of the ^€^ular Council Meeting 
of October 31, 1978, adopted on NfSvdmber 7, 1978. 



SUPPORTS DEL. 1 
COUNCIL OCT. 31/78 


MANAGER'S REPORT 

October 13, 1978 

TO: Vancouver City Council 

SUBJECT: C.U.P.E. Job Evaluation Agreement - 
Proposed Termination 

CLASSIFICATION: Recommendation 
The City Manager reports as follows: 

"Clause 18.1 of the subject Agreement reads as follows: 

'This Agreement shall remain in full force and effect as and from 
the date of signing, to and including the 30th day of June, 1978, 
and shall continue thereafter until either party gives to the 
other party thirty (.30} calendar days' notice of its intention 
to amend or to terminate this Agreement.' 

The attached report from the Director of Labour Relations of the 
G.V.R.D. outlines the reasons why the Agreement has become un- 
satisfactory to the employers. 

The question of terminating the Agreement has been discussed by the 
G.V.R.D. Personnel Advisory Committee (Personnel Directors), Labour 
Relations Advisory Committee (City Managers) and Labour Relations 
Committee (Mayors) . In each case there was a unanimous vote to 
terminate the Agreement. 

Even in the absence of an Agreement, however, it is considered 
desirable that the G.V.R.D. continue to supply job evaluation services 
on the same basis as in the past. 

The City Manager therefore RECOMMENDS that the following recommendations 
be approved: 

1. That the C.U.P.E. Job Evaluation Agreement be terminated and 
that the G.V.R.D. Director of Labour Relations be authorized 
to provide written notice as soon as possible to C.U.P.E. 
Local 1004 to the effect that termination shall take place 
30 days from the date of such written notice 

2. That full support for the existing regional system of job 
evaluation be reaffirmed." 

FOR COHiKiL, AGiOi^ ^^1 iX(z2'^3!3. 
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WORKS & UTILITY MATTERS 


RECOMMENDATION 

1. Tender No. 56-78-4 

Automotive Gasoline & Marine Diesel Fuel 

The City Engineer and Purchasing Agent report as follows: 

"Tenders for the above were opened on August 28, 1978 and referred to the City 
Engineer and Purchasing Agent for report. 

A working copy of the tabulation is on file in the office of the Purchasing Agent. 
Bid numbers refer to the order of the bids in ascending order of price. Local 
content does not change the order of the bids. 

Funds for this purchase are provided in the 1978 and 1979 Operating and Mainte- 
nance Accounts. 

This tender called for two items: 

Item 1 - Automotive Gasolines; and 
Item 2 - Marine Diesel Fuel 

Item 1 - Automotive Gasolines 

Prices were called for various grades of automotive gasolines, regular, premium, 
unleaded and unleaded premium. The various grades were called for to compare 
prices in the event that we could economically reduce the number of grades of 
gasoline we store to reduce the load on our storage facilities. However, the cost 
of unleaded and unleaded premium is still too high to justify the storage of one 
of these grades of gasolines in lieu of the regular grade. 

The modern automobile requires that unleaded gasoline be used but our fleet mix is 
still such that the regular grade gasoline forms our largest requirement. There- 
fore, we will continue to stock a number of grades of gasoline. 

Five bids were received for the supply of automotive gasolines. The low bid from 
Shell Canada Ltd. is acceptable. 

The City Engineer and Purchasing Agent recommend acceptance of the low bid from 
Shell Canada Ltd. for the supply of automotive gasolines for a two-year period 
as follows: 

(a) Regular gasoline at an estimated annual cost of $542 400.00 based on an 
800 000 gallon annual requirement at $0.678 /gallon. 

(b) Regular marked gasoline at an estimated annual cost of $44 600.00 based 
on an 80 000 gallon annual requirement at $0.558/gallon. 

(c) Premium gasoline at an estimated annual cost of $36 500.00 based on a 
50 000 gallon annual requirement at $0 . 78/gallon. 

(d) Unleaded regular gasoline at an estimated annual cost of $92 400.00 
based on a 130 000 gallon annual requirement at $0. 711/gallon. 

Item 2 - Marine Diesel Fuel 

Three bids were received for this item and the low bid from Shell Canada Ltd. is 
acceptable. 

The City Engineer and Purchasing Agent recommend acceptance of the low bid from . 
Shell Canada Ltd. for the supply of marine diesel fuel for a two-year period at 
an estimated annual cost of $2 400.00 based on a 4 000 gallon annual requirement 
at $0.599 /gallon." 

The City Manager RECOMMENDS that the above recommendations of the City Engineer 
and Purchasing Agent be approved subject to a contract satisfactory to the 
Director of Legal Services. 
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Special Council (Public Hearing) December 14, 1970 

2. South-west corner of 20th Avenue and 
Clark Drive 


An application was received from the Canadian 
Paraplegic Association to rezone Lots 1-6 and B, 
Block 38, D.L. 301, situated at the south-west 
corner of 20th Avenue and Clark Drive. 

FROM: RS-1 One Family Dwelling District 

TO: CD-1 Comprehensive Development District 

The application was approved by the Town Planning 
Commission and the Technical Planning Board, with 
the by-law restricting the use of the lands to a 
paraplegic residential centre, the scheme of 
development to be first approved by the Technic^ 
Planning Board after advice from the Design Panel 
on architectural design, with the form of develop- 
ment indicating a 20' landscaped setback from East 
20th Avenue, adequate landscaping on the easterly 
and westerly sides of the site, revised suitable 
off-street parking, with the floor space ratio not 
to exceed 0.50 gross. 

Mr. H. Olsen addressed the Council, expressing his 
concern with respect to parking entrances to the 
development. 

MOVED by Alderman Adams 

THAT the rezoning application by the Canadian Paraplegic 
Association be approved, subject to the conditions recommended 
by the Town Planning Commission and the Technical Planning Board. 


- CARRIED 


3. South-west corner of 12th Avenue 
and Cambie 


An application was received from Mr. W. R. Lort, 
Architect, regarding Lot A, Block 420, D.L. 526, 
to amend Condition No. 2 of By-law # 4497, a 
by-law to amend By-Law No. 3575 being the Zoning 
and Development By-Law, by adding one additional 
use (beverage room facilities). 

The application was approved by the Technical Planning 
Board and by the Town Planning Commission, as the 
requested change of use is very similar to other hotel 
developments in other areas of the city. 

A Mr. Miller and Mrs. Hallock spoke against the 
application, particularly insofar as the parking 
problems that will occur as a result of the beverage 
room being permitted. Mr. Gordon Root also spoke 
in opposition to the application, and referred to a 
petition containing approximately 104 names, all 
against the application, which had been submitted 
earlier. Mr. Root also filed a further submission. 


Mrs. A. MacKenzie spoke and requested an assurance from 
Council that there would be no problems with respect to 
noise and traffic congestion in the area. 

Mr. W. Street and Mr. B. Wosk spoke in support of 

the application, and Mr. Street filed a petition 

containing approximately 700 names, also in support 
of the application. 

MOVED by Alderman Bird, 

THAT the foregoing application by Mr. W. R. Lort be approved. 


- CARRIED 

(Alderman Rankin is recorded as voting against the foregoing 
motion by Alderman Bird). s s 
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2. Advance Approval of 1979 Sewers Basic Capital Budget Funds 
The City Engineer reports as follows: 

"The 1979 Sewers Basic Capital Budget has not been presented to Council for approval. 
However, in order to permit planning of important pollution control work and to 
maintain continuity in our sewer construction program, it is necessary to obtain 
approval of funding in advance of the approval of the 1979 Capital Budget. Advance 
approval is required also because certain projects planned for late 1978 have been 
delayed because of circumstances beyond the City's control thereby necessitating 
scheduling new projects to maintain construction continuity. 

Accordingly, advance approval is requested for $1 490 000 (approximately 20% of the 
proposed 1979 program) for the following projects: 

(a) Continuing reconstruction and separation of sewers constructed in 1910 in the 
Chinatown/ 'neck' area is in progress. The first phase of this program started 
in late 1977 and represented approximately 1/3 of the required works. Advance 
approval of funds will permit work to continue on the second 1/3 of this 
project. $ 400,000 

(b) In 1978 work started on the first phase of sewer reconstruction and separation 
in the area bounded by Broadway, Burrard, 16th and Granville. Advance approval 
will permit work to continue virtually uninterrupted on Phase II (of 4 phases) 
of this project $ 300,000 

(c) Sewer separation work is continuing in the northern half of the West End as 
part of the overall program to renew and separate the sewer system in the 
downtown peninsula. Work is in progress on a major trunk (storm) sewer on 
Nicola Street and advance approval of funds will permit completion of this 
project including the provision of a new outfall into Coal Harbour at a more 
environmentally advantageous location $ 300,000 

(d) Design work is nearing completion on a major project to relieve surcharging in 
the Manitoba trunk sewer in the area of South Cambie Street. This project was 
deferred from the 1978 program pending more detailed computer analysis of the 
sewer system, and as this analysis is almost complete, it is desirable to 
commence construction as soon as possible because of the development taking 
place in the Langara area $ 490,000 

All of the foregoing work is part of the 1976-80 Capital Program and represents a 
rescheduling of certain projects within the Five-Year Plan. The unused 1978 funds 
will be spent in 1979 when the delayed work is rescheduled and will thus balance 
the advancing of 1979 funds. Sewer capital funds do not require voter approval; 
therefore. Council's approval must include borrowing authority. 

I recommend that $1 490 000 be approved in advance of the 1979 Sewers Basic Capital 
budget for the sewer work described above and that borrowing authority for this 
amount be approved." 

The City Manager RECOMMENDS that the foregoing recommendation of the City Engineer 
be approved . 


3 . PRV Station Construction - 1978 Capital Bu dget 
The City Engineer reports as follows: 

"Construction of a new concrete pressure reducing valve station is required at the 
intersection of Dunbar Street and 37th Avenue to replace an existing wooden station 
at this location. 

Estimated cost $44 000. 

The older wooden station has deteriorated and the usefulness and value of this 
reducing valve station warrant the work required to upgrade its status. The 
reducing valve station and its required appurtenances is necessary for main- 
taining the proper water supply pressure to householders in the southwest 
sector of the City in times of limited supply and in emergency situations. 
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Clause No. 3 cont'd : 

I reccTrmend that the above chamber construe -ion be approved and that the necessary 
funds of $44 000 be appropriated from Waterw--ks Capital Account No. 128/7903, 
'Uncompleted Design - Unappropriated'." 

The City Manager RECOMMENDS that the foregoing recommendation of the City Engineer 
be approved. 


4. Appointment of Engineering Consultants for Design and Construction of the 
Cordova Street Extension 


The City Engineer reports as follows: 

"This report is for the purpose of selecting an Engineering Consultant to carry out 
the design and draw up plans and specifications to construct the Cordova Street 
extension. On May 16, 1978, City Council authorized the City Engineer to ask for 
proposals for this work. The extension of Cordova Street from Granville Street to 
Burrard Street was authorized as a part of the Five-Year Capital Works Plan. An 
initial stage would extend from Granville Street to Howe Street and proposals have 
been requested from Engineering Consultants for this work. Four firms were selected 
on the basis of their record of doing similar work and the City's policy of rotation 
of these consulting seirvices. All four firms expressed a willingness to carry out 
the assignment and submitted excellent proposals. They are all competent for the 
job. I have evaluated the four firms and am of the opinion that the one most suit- 
able is Reid Crowther & Partners of Vancouver. Reid Crowther & Partners has sub- 
mitted the proposal which recognizes best the needs of the City. The consulting 
fees would be paid in accordance with the fee schedule recommended by the Association 
of Professional Engineers in B.C. These fees would be the same for all consultants 
and this is not a factor in the decision; however, the Reid Crowther proposal would 
have the least disruptive effect on traffic and businesses on adjacent streets and 
would accommodate existing and future development in the area most suitably. 

The initial stage of this project is estimated to be $2 500 000. The second stage 
extending through to Burrard Street is estimated at an additional $2 500 000. Thus, 
the total cost of the project is estimated at $5 million and the City's share of 
the entire project is $2 500 000, which is the amount provided for in the Five-Year 
Capital Works Plan. 

The remainder of the funds will be provided for through an agreement with Marathon 
and the Federal Government who are the property owners involved. Marathon has 
agreed to share 46% of the costs of the first stage and to provide the land necessary 
for construction. An agreement must be finalized with the Federal Government who 
owns the old post office and the customs building. Before these agreements can be 
finalized, it is necessary to proceed with the design so that the contract specifi- 
cations can be finalized. If agreement on the design can be completed by April, a 
tender can be called and work could be started by next summer. 

The Cordova Extension is required regardless of whether the Convention Centre proceeds 
or not. However, the design will be compatible with the objectives of the Convention 
Centre and will provide for it should the Centre proceed. 

Fees for the initial design work including soi] investigation, design and contract 
documents are estimated not to exceed $140 OCO. Should the contract be accepted and 
work proceeded with, the supervision fees would be in addition to this amount on a 
per diem basis and the Consultant who is selected for this work may also be involved 
in the design of the second phase from Howe Street to Burrard Street. 

It is recommended that the firm of Reid Crowther & Partners be retained to provide 
engineering services for the construction of the Cordova Street Extension. Funds 
for this work have been provided for in the 1977 Basic Streets Capital Budget in 
appr. 147/6851 and 148/7957." 

The City Engineer RECOMMENDS that the foregoing recommendation of the City Engineer 
be approved . 
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BUILDING AND PLANNING MATTERS 


CONSIDERATION 

1. 2250 Granville Street - D.P.A. No. 81257 
Pacific Press Parking Structure 

The Director of Planning reports as follows: 

"This report is submitted for Council's consideration because 
of differing views between the Urban Design Panel and the 
Director of Planning. 

Dominion Construction, on behalf of the Pacific Press Ltd., 
filed Development Permit Application No. 81257 on June 8, 
1978 requesting permission to construct a parking garage 
addition to the existing publishing plant. The parking garage 
is to be used by its employees and customers. 

The site is bounded by 6th Avenue to the north, 7th Avenue to 
the south. Hemlock Street to the east and Granville Street to 
the west. It is zoned C3A-Commercial and Mi-Light Industrial. 
The existing publishing plant presently covers the full C3A 
portion and a portion of the Ml zone to the west of the 
parking structure site, while the proposed parking garage is 
to occupy the easterly portion which is within the Ml zone. 

History of the Site and its Parking Requirements 

The Pacific Press Plant was first authorised by Development 
Permit No. 29161 in 1963 and has a parking requirement of 329 
off-street parking spaces in accordance with the Zoning and 
Development By-law regulations. 

When the development was first approved, the applicant had 
provided 362 parking spaces, 98 of which were on its own site 
and the remainder of 264 spaces on a separate site across 
6th Avenue. The Technical Planning Board, at that time, had 
resolved that 322 parking spaces were sufficient for the 
development. 

The proposed parking garage, having a gross floor area of 
approximately 107,980 sq. ft., will provide 11 levels of car 
parking for a total of 314 spaces. With 8 additional spaces 
on the remaining exterior portion of the site, the total 
provision amounts to 322 spaces. It is the applicant's intention 
to provide the 322 parking spaces on this site without requiring 
any spaces on the site across 6th Avenue. Ingress and egress to 
the parking levels are to be from 6th Avenue and 7th Avenue. The 
applicant also proposes to only landscape City boulevard on the 
east facing Hemlock Street and portions of City boulevard facing 
7th Avenue to the south. Because the site slopes from a high 
point on the south towards the north, the parking structure will 
have a height of 35 feet on the south and 54 feet on the north 
side. 

On August 21, 1978, the Director of Planning, after receiving 
advice from the Development Permit Staff Committee, approved 
the application subject to various conditions, one of which was 
that prior to the issuance of the Development Permit, the 
design of the proposed parking garage shall be to the satisfaction 
of the Director of Planning after advice from the Urban Design 
Panel. To date the Urban Design Panel has recommended refusal 
of the application because of the poor design. 
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Clause 1 continued 

A resume of the Urban Design Panel's coimnents is as follows: 

1) Urban Design Panel Meeting o 
July 6, 1978 

The Panel wished to emphasize the significance of this 

site along a major bridge approach to Downtown, constituting 

one of Vancouver ' s primary view corridors . 

The Panel considered the exterior design of this structure 
to be of poor quality. 

With these points in mind, the Panel suggests that the 
applicant seek professional design advice. 

RECOMMENDATION : That the design of this project be REFUSED. 

2) Urban Design Panel Meeting of 
August 17, 1978 


Panel wished to leave to the Planning Department the 
question of view obstruction and deal specifically with the 
design of this building. 

In this regard the Panel felt that the exterior treatment 
had no relationship to the existing Pacific Press Building 
and, further that this treatment made the building appear 
heavy when, in fact, lightness, and the expression of 
structural efficiency should have been the goal. The 
comment of the Panel's July 6th meeting, namely that the 
applicant seek professional design advice still held. 

RECOMMENDATION : That the design of this proposal be REFUSED. 

3) Urban Design Panel Meeting of 
September 14, 1978 


Panel felt that no meaningful attempt had been made to 
improve the design and that a "cosmetics" approach was 
insufficient in this instance. In addition, it was noted 
that the landscaping was residential in character and 
therefore inappropriate. 

RECOMMENDATION : That the design of this project be REFUSED. 

4) Urban Design Panel Meeting of 
September 28, 1978 

In an attempt to clarify its position in regard to this 
project, the Panel reviewed objections to the design, which 
has remained basically unchanged since it was first viewed 
July 6th, 1978. 

To begin with, there are discrepancies between the rendered 
elevations submitted September 14th and the drawings. The 
drawings indicate a galvanized steel bumper attached to the 
handrail (with bumper not shown) which will not conform to 
the National Building Code requirement for a "guardrail". 
A visually pleasing resolution of the guardrail/bumper 
detail is required. 

In addition, the Panel feels that the sloping Hemlock Street 
elevation would be disturbing. As well, the north elevation, 
most visible from the Granville Bridge, is the bulkiest in 
character. Furthermore, no attempt has been made to soften 
the mass of the building by incorporating landscaping into 
the structure. 

The Panel feels strongly that this design is an example of 
the most mediocre of solutions possible for a building of 
this function and that the prominence and visibility of the 
site warrants a structure of high design quality. The Panel's 
previous recommendation still stands. 
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The Question of the view corridor/obstruction along Hemlock Street 
was resolved by the Director of Planning after he had visited the 
site and viewed a temporary scaf "olding put up by the Pacific 
Press. The Director of Planning L slieved that the proposed 
massing is satisfactory in relation to the view. 

At his meeting of October 2, 1978, after reviewing revised 
drawings and further considering this project, the Director of 
Planning is prepared to approve this application but in the 
light of the strong recommendation from the Urban Desian Panel for 
refusal, is referring this application to Council for consideration." 

The City Manager submits the foregoing report of the Director of Planning 
for the CONSIDERATION of City Council. 


2. 901 Helmcken Street - D.P.A. No. 80796 - King George/ 
Dawson School Site (Block 80) - B.C. Hydro Parking Lot 

The Director of Planning reports as follows: 

"On April 4, 1978, City Council resolved: 

"That B.C. Hydro be advised Council is not prepared to 
approve the King George site being utilized for parking 
purposes. However, if the corporation wishes to submit 
a Development Permit application for this purpose it 
should be submitted to the City in the normal manner 
and subsequently be referred to Council for decision." 

Development Permit Application No. 80796 was submitted on 
April 25, 1978 by Metro Parking Ltd., on behalf of B.C. Hydro, 
requesting approval for the use of the site as a public parking 
area. 

The drawings submitted with the application indicate a paved 
surface providing 396 parking spaces. Landscapina and lighting 
will be provided within the parking area as well as a 12' 
landscaped setback along Burrard Street. Landscaping will also 
be provided around the remaining perimeter of the site. The 
existing chain link fence at Nelson, Helmcken and Hornby Streets 
will be retained. 

Downtown Parking Policy 

Temporary Parking: The parking policy guidelines for Downtown 
District Parking provide that temporary parking may be permitted 
for a period not exceeding 5 years. 

The Development Permit Board shall have regard to the parking 
guidelines in determining the standard of development, but need 
not reouire the standard normally required for a permanent 
accessory parking area (where one could be approved) . 

B.C. Hydro have verbally advised that the initial contract with 
their tenant is for a 3 year period. B.C. Hydro are presently 
carrying out a feasibility study for an office building 
development for this site, but do not anticipate proceeding with 
any development for a minimum 3 year period. 

They consider that it is desirable and appropriate to use the 
site for temporary parking until a decision is made on the 
redevelopment of the site. 

St. Paul's Hospital Planning Committee have also expressed their 
concern and need to have this area developed for temporary 
parking to accommodate construction crews, hospital staff and 
visitor parking during the first phase of the redevelopment 
of St. Paul's Hospital. This period would last a minimiim of 
2 years. 
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Clause 2 continued 

Site Restrictions: The parking policy as approved by Citv 
Council would allow consideration of temporarv parking on the 
east half of the site fronting Hr rnby Street, but would exclude 
the westerly half of the site fror. "ing Burrard Street. 

This parking policy was in part to discourage demolition of 
existing buildings and discourage new parking areas adjacent to 
major downtown streets and the core area. 

Because of the particular circumstances that prevailed on 
this Block 80 (acquisition of site by B.C. Hydro from the 
School Board and subsequent demolition of the old school 
buildings) , the whole site is now available. 

DESIGN : The minutes of the Urban Design Panel meeting of 
September 14, 1978, state in part: 

"Panel found it offensive that this site should be considered 
for use as a parking lot. The perimeter planting was viewed 
as a token attempt to camou-Flage the proposed sea of asphalt. 
A proper approach would be to concentrate trees inside the 
site rather than on the perimeter, even though this would mean 
fewer parking spaces. Panel felt the security concerns which 
expressed themselves in high intensity liahting were overstated. 
Although this was an application for a temporary narking lot, 
(5 years) Panel was concerned that pressures for its continued 
use as such would be irresistible." 

The Panel therefore recommended that the design of the parking lot 
refuser'. 

It was noted by the Development Permit Staff Committee that, 
although the use of this site as a parking lot is not the most 
desirable form of development, a properly developed parking lot 
would be an improvement over the present situation. 

The alternatives would probably be that: 

(a) the site would remain unused and in poor condition 
for several years, nendinq development, or 

(b) the site would continue to be used as a parking lot 
without permits, with no uparading. 

Subsecruently the Development Permit Board, on October 2, 1978, 
resolved : 

"That Development Permit Application No. 80796 be referred to 
City Council for decision (in accordance with Council's 
resolution of April 4, 1978) and that City Council be advised 
that the Development Permit Board is prepared to approve 
Development Permit Application No. 80796 in accordance with 
the submitted application, such plans and information forming 
a part thereof, thereby permitting the use of this site as a 
temporary public parking lot for a limited period of time 
expiring December 31, 1981, subject to the following 
conditions: 

1. Prior to the issuance of the Development Permit: 

(a) arrangements are to be first made to the satisfaction 
of the Director of Planning and Director of Social 
Planning regarding security of the parking area, 

(b) revised and additional drawings and information are 
to be first submitted, clearly indicating: 

(i) how irrigation of plant materials will be 
carried out, to the satisfaction of the 
Director of Planning and the Director of 
Social Planning, 
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(ii) details of internal light standards, to the 
satisfaction of the Director of Planning, 

(iii) details and the location of ancillary facilities 
on the site for attendants (i.e. telephone, 
washroom, etc.) to the satisfaction of the 
Director of Planning and the Medical Health 
Officer. 

(iv) reduction in the height of the high portion 

of the existing chain link fence at the south- 
east portion of the site, to match the remainder, 
to the satisfaction of the Director of Planning 
and the Director of Social Planning. 

2. All landscaping and treatment of open portions of the 

site, including the provision of surfacing, curbing, ticket 
dispensers, lighting, attendant facilities, irrigation and 
drainage, is to be completed prior to any use or occupancy 
of the proposed development." 

The City Manager submits the above matter for the CONSIDERATION 
of City Council, in accordance with the Council resolution of 
April 4, 1978. 

RECOMMENDATION 

3 . Illegal Suite; 1205 - 1207 East 14th Avenue 

The Acting Director of Permits and Licenses reports as follows: 

"The above property is situated in an RT-2 - Two Family 
Dwelling District and our records show that Building and 
Development Permits were issued to construct a semi- 
detached duplex in July of 1977. 

In June of 1978, our Inspection Services reported that the 
building was occupied as an apartment having two dwelling 
units on the first storey, and two dwelling units on the 
second storey. Notification was sent to the owner ordering 
the use of the building to be restored to a two family 
dwelling. 

On September 1^ 1978, the tenant in the first storey dwelling 
unit at 1207 East 14th Avenue made an application for con- 
sideration under the Hardship Policy. On September 28, 1978, 
the Hardship Committee refused this request. 

On October 12, 1978, an application for consideration under 
the Hardship Policy was received from the tenant of the 
first storey dwelling unit at 1205 East 14th Avenue. The 
declaration would indicate that the applicant is temporarily 
unemployed due to a medical disorder, but a medical report 
from her physician has not been received. 

In view of Council's decision to enforce the By-Law with 
respect to illegal suites in new buildings, it is recommended 
that the Hardship Application not be processed and the Acting 
Director of Permits and Licenses be instructed to take the 
necessary enforcement action. 

It is further recommended that the Acting Director of Permits 
and Licenses be instructed not to take applications for con- 
sideration under the Hardship Policy for illegal acommodation 
in new buildings built since 1975." 

The City Manager RECOMMENDS that the recommendations of the Acting 
Director of Permits and Licenses be approved. 
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4 . Kopernik Lodge - 3150 Rosemont Drive - P.P. A. No. 82086 
The Director of Planning reports as follows: 

"Mrs. Hanna Skapski (Architect) , on behalf of Kopernik Lodge, 
has filed a Development Permit Application No. 82086 to 
construct a two storey addition to the existing senior citizen 
and personal care home to provide a hydro-therapy whirlpool, 
infirmary and office on the main floor and library, lounge and 
meeting room on the second floor. 

This site is situated on the south side of Rosemont Drive, 
between Kerr and Doman Streets. 

History 

City Council by resolution on May 31, 1968, when the site was 
rezoned to CD-I Comprehensive Development District, approved 
the conditions of development for this senior citizen and 
personal care home, with a maximum Floor Space Ratio of 0.60. 

Present Situation 

The current application is to construct an approximate 638 sq.ft. 
addition to the main and second floors to provide the previously 
mentioned facilities. This addition would increase the Floor 
Space Ratio to 0.614. 

Proposed 54,336 sq. ft. 

Permitted at 0.60 53,056 sq. ft. 


Exceeded by 1,280 sq. ft. 

Several of the new District Schedules of the Zoning and 
Development By-law recently approved by City Council permit 
the exclusion of certain recreational amenity areas such as 
library, lounge, etc. from the Floor Space Ratio calculations. 
It is considered that the proposed addition and use would be 
beneficial to the occupants of the personal care senior 
citizens home and could be treated in a similar manner. 

The Director of Planning recommends that this application be 
referred to City Council with particular regard to the 
Floor Space Ratio of 0.60 being changed to 0.614 and that 
Council should be advised that the Director of Planning would 
be prepared to approve the proposed addition (approximately 
640 sq. ft.) to the main and second floors of the existing 
senior citizen and personal care home, subject to the 
following condition: 

1^ All the conditions, including the parking, loading and 
landscaping, to be maintained in accordance with 
Development Permit No. 59803." 

The City Manager RECOMMENDS that Council recommend to the Director 
of Planning approval of the proposed addition, subject to the 
above condition, and thereby permit the Floor Space Ratio to 
be increased to 0.614. 
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5. Rezoning Application - 6137 Cambie Street 
The Director of Planning reports as follows: 

"An application has been received from Mr. ''.ordon Yuen, Architect, 
requesting an amendaent to the existing CD-I Comprehensive 
Development District, By-law No. 3907, which forms a part of 
Zoning and Development By-law No. 3575, whereby the property at 
6137 Cambie Street (Lot 2 of Lot B, Block 1008, D.L. 526, Plan 
10803) may be used for: 

"the development of a church for worship purposes for 
the Chinese Presbyterian Church. Included in the 
ChuTtbti program are the nursery (presently licensed for 
40 children), church school, adult bible study and 
prayer groups, fellowship groups, etc." 

The existing CD-I Comprehensive Development District permits 
'institutional' uses only. 

Site Description and Background 

CD-I By-law No. 3907 governs development for the northerly 435 feet (135.88 m) 
of the block bounded by West 45th and 49th Avenues, Cambie and Ash Streets. It 
and eight other separate CD-I's in the Oakridge area were the result of considerations 
regarding the ultimate use of extensive Canadian Pacific Railway (C.P.R.) lands in 
the area bounded by 41st and 57th Avenues, Cambie and Oak Streets. A concept plan 
approved by Council in April 1955 for a portion of these lands included a large 
shopping centre, medium and low density apartment areas, one and two family residen- 
tial areas, park and school sites. 

A rezoning application for the Oakridge Shopping Centre and a strip of high-rise 
apartments along Tisdall was submitted on February 21, 1956. The first CD-I 
zoning in Vancouver was approved by Council at a Public Hearing on April 10, 1956 
and the amending By-law was enacted on April 23, 1956. 

Formal action on the remainder of C.P.R. 's land did not take place until Novem- 
ber 1959 when Council adopted a revised land use and street pattern for the area 
between Cambie and Oak Streets, 41st and 49th Avenues. Lands to the south of 
49th Avenue to 57th Avenue were to remain RS-1 and to be used as such. The report 
by the Technical Planning Board and the attached plan would result in the present 
zoning pattern wftich now exists in the Oakridge area (see Appendix A). 

The proposed zoning changes which resulted from that report were referred to a 
Public Hearing which was held on May 2, 1960. The rezoning of lands to CD-I 
was approved subject to the prior compliance of the owners with the following 
conditions, in accordance with the recommendations of the Town Planning Commission: 

"(1) That a co-ordinated plan of development be first approved by Council; 

(2) That the C.P.R. first undertake to pay for the cost of placing electric 
and telephone services underground to the exterior boundary of that 
section south of 45th Avenue and between Ash and Tisdall Street which 
is to be rezoned to a CD-I Comprehensive Development District; 

and further provided: 

The Technical Planning Board shall only authorise the issuance of a Development 
Permit within this area when the develppment complies with the following 
conditions: 


(a) That the development conforms with the co-ordinated 
plan of development approved by Council; 

(b) Development of the apartment area to be generally to 
the RM-1 Destrict Schedule standard, except that such 
apartment development to be limited to two storeys 

in height (no penthouse) and no dwelling unit, house- 
keeping unit or Jleeping unit shall be permitted in 
basements; 


./8 


Manager's Report, October 27, 197 8 . . . . (BUILDING: A- 4 - 8) 
Clause 5 continued 

(c) The area of each site used for driveways and open parking 
shall not exceed 20% of the total site area; 

and 

(d) Development Permits for individual buildings to be 
conditional on approval df the Technical Planning 
Board on advice from the Civic Design Panel and 

subject to such other conditions as they deem appropriate." 

While the rezoning of these lands was approved on May 2, 1960, the enactment of 
the individual CD-I Comprehensive Development Districts was dependent upon receipt 
of a co-ordinated plan of development for each area. This peocess resulted in the 
enactment of eight separate CD-I By-laws between 1961 and 1967. All of the CD-I's, 
including Oakridge Shopping Centre, are shown in Appendix B. This plan aiso shows 
the remaining commercial and residential zoning in the area. 

A co-ordinated plan of development if6r the CD-I district which is the subject of 
this application, was approved by Council on March 21, 1961. The uses proposed 
under that plan were considered to be of an institutional nature in accordance with 
the 1959 concept plan. The co-ordinated plan of development was approved and the 
CD-I By-law enacted despite the fact that specific development for two of the 


Only lots 1 and 29 were developed in 
accordance with the co-ordinated plan 
of development. Lot 2 and Lot 3 were 
approved and developed by the Y.M.C.A. 
and Alliance Francaise, respectively, 
subsequent to the enactment of the CD-I 
By-law. Lot 4 was to be developed by 
the American Women's Club but has 
remained vacant. 

Therefore the existing CD-I permits 
institutional uses with few parameters 
for development beyond the specific 
form of development which exists on 
each lot. 


The remainder of the block, to the south of the C9-1 , is zoned RT-1 Two-Family 
Dwelling District with the property immediately to the south of the vacant CD-I 
lot being developed with the Oakridge Regular Baptist Church. The remaining RT-1 
lands are developed with two-family dwellings. 

Proposed Development 

The applicant submitted drawings stamped "Received City of Vancouver Planning 
Department, May 8, 1978". These drawings indicate alterations and additions to 
the existing Y.M.C.A. building, to create a two storey structure which would be 
used as a church and a religious education centre. 

Calculations 

Site Area 100' (30.480 m) x 130' (39.624 m) = 13,000 sq. ft. (1 207.740 m^) 

Existing Proposed 
Development 

Floor Area 2575 sq. ft 9634 sq. ft. 

(239.225 n?) (895.028 m^) 

Floor Space Ratio 20 .74 

Height 1 storey/12.5 ft. 2 storeys/29 ft. 

(3.810 m) (8.839 m) 

Site Coverage 20% 42.3% 


encompassed lots were not detailed. 

V^. 45ttj AVE. 


t 


t 
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Special Council (Public Hearing) December 14, 1970 

4- South-east corner of Hastings and 
Campbell Avenue 

An application was receved from the Director of Planning to 
rezone Lots 1 - 6, Block 120, D.L. 181, situated at the 
south-east corner of Hastings and Campbell Avenue. 

FROM: M-1 Industrial District 

TO: CD-I Comprehensive Development District 

No delegations were present to speak to this matter. 

MOVED by Alderman Broome, 

THAT this application by the Director of Planning be 
approved, subject to the following conditions as recommended by 
the Town Planning Commission and the Technical Planning Board: 

(a) That the City approve the uses and floor space 
ratio controls as set out in Section B(l) and 
(2) of the attached report. 

(b) That the detailed scheme of development be in 
accordance with plans approved by the Technical 
Planning Board with special attention being given 
to the relationship of the building to the 
surrounding development, the provision of adequate 
daylighting, landscaping and advice from the Design 
Panel on matters of design. 

(c) That the City approve sale procedures generally, 
in accordance with the procedures set out in 
Section B (4) of this report. 

(d) That the Provincial Government and Central Mortgage 
and Housing Corporation be requested to approve the 
procedures for disposal of Lots 1 to 6, Block 120, 
D.L. 181 as described in detail in the attached 
report. 

- CARRIED 

5. Area Bounded by Euclid Avenue, Aberdeen Street 
Foster Avenue and Tyne Street 

An application was received from the Director of Planning 
to rezone Lot 1, Block 1, Lots 14-27, Block 7, Lots Ei & Wi 1, 
Ei & ¥i 2 Ei & ¥i 3 and Lot 4, Block 8, all in D.L.'s 36 and 
49. 

This is an area bounded by Euclid Avenue, Aberdeen Street, 
Foster Avenue and Tyne Street. 

FROM: M-1 Industrial District 

TO: RS-1 One Family Dwelling District 

The application was approved by the Technical Planning Board 
and the Town Planning Commission. However the Commission recommended 
that the easterly portion of the area to be rezoned, be given serious 
consideration for park purposes, and that this investigation also 
consider the adjacent portions of Foster Avenue and the city-owned 
property adjacent to Foster Avenue. 

A Mrs. Willfahrt and Mrs. Roy appeared, and requested an 
explanation of the application of the Director of Planning, 
which was then given. 

MOVED by Alderman Broome, 

THAT the foregoing application by the Director of Planning 
be approved, and the Board of Administration be directed to submit 
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Clause 5 continued 


Setbacks: 

Gamble Street 

N. property line 
S. ppoperty line 
Lane 


Existing 
Development 


Proposed 


24 ft. (7.315 m) . 

10 ft. (3.048 tn) . 

46 ft. (14.021 m) 

40 ft. (12.192 m) 


24 ft. (7.315 m) 
5.6 ft. (1.981 m) 
9 ft. (2.743 m) 
40 ft. (12.192 m) 


Parking Spaces 


12 


17 


Note : 


For this particular 
development, 26 parking 
spaces would be required 
under Section 12 of 
Zoning and Development 
By-law No. 3575. 


Neighbourhood Support 

The applicant submitted in conjunction with the application, a petition with 102 
signatures approving of the use of this site as a church. The locations of those 
individuals who signed the petition are shown in the attached Appendix C plan. 


The text of the existing CD-I By-law No. 3907 does not contain any reference to 
the uses permitted or regulations which might be applicable. It is clear, hawever, 
through a review of the considerations which led to the rezoning, that the intent 
of Council was to restrict the uses to those of an institutional nature. As a 
church is a use specifically listed in Zoning and Development By-law No. 3575, it 
cannot be considered to be an institutional use. The potential impacts and require- 
ments for each of these uses are significantly different. Churches tend to have 
certain peak periods corresponding to the days of worship of the specific religion, 
whereas institutions such as those which exist in this CD-I tend to generate moderate 
levels of activity throughdat the week. 

Under normal procedure where uses or regulations are not pprt of a CD-I By-law, 
but established by resolution of Council, the Director of Planning prepares a 
report to Council in conjunction with a Development Permit Application. Given 
that the proposed use is not in keeping with Council's intent, the Director of 
Planning believes that this change should be considered at a Public Hearing. The 
Director of Planning is not opposed to this proposed amendment in so far as the • 
inclusion of "church" as a permitted use is concerned, but believes that the 
neighbourhood should be involved in the consideration. 

The Planning Department would also like to use this opportunity to propose 
clarifying amendments to bring this CD-I in line with the format of current 
CD-I By-laws, including the establishment of a maximum floor space consistent 
with the uses which already exist and compatible with the adjoining residential 
development. 

In the opinion of the Director of Planning, the specific form of developwfifc 
submitted with this application represents an overdevelopment of the site at a 
floor space ratio of 0.74. This fact is borne out by the applicant's inability 
to provide the necessary parking which would be required for this development 
in other zoning district schedules. Therefore, the Planning Department proposes 
a maximum floor space ratio of 0.6, being consistent with the church and residen- 
tial development to the south. This should accommodate a satisfactory form of 
development and allow provision of adequate off-street parking. Giben the exist- 
ence of one church in the same block, it is essential that sufficient parking for 
a second church be provided in close proximity to the site. 


Analysis 
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RECOMMENDATION: The Director of Planning recon..iends that the following 
recommendations be received and the whole matter be 
referred directly to a Public Hearing: 

A. That the application to amend the existing CD-I By-law No. 3907 to 
permit a church be approved, noting however, that the current scheme 
of development would not be acceptable under a Development Permit 
Application; and 

B. That the Director of Planning be instructed to make application to 
amend CD-I By-law No. 3907 in general accordance with the parameters 
outlined in Appendix D of this report. " 


The City Manager RECOMMENDS that the foregoing recommendation of the Director of 
Planning be approved. 


m COUNCIL nam see miisyMZM^^^ 
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FINANCE r\TTERS 


RECOMMENDATION : 


1. Soil Conservation Act 

The City Manager has received the following letter from Mr. G.W. 
Carlisle, Director of Finance and Administration of the G.V.R.D.: 

"Section 1 of the new Soil Conservation Act, which received 
Royal Assent on September 27, 1977, contains the following 
paragraph: 

" ' local authority ' means the Regional Board of a 
regional district, or, where a municipality within 
a regional district gives written notice to the 
Regional Board of that regional district that it 
wishes to be the local authority in respect of the 
municipality, the council of that municipality;" 

Will you please advise me if you wish this District to act 
as the local authority, or if you wish to have your own 
municipality assume that responsibility." 

The Director of Legal Services comments on the implications of the 
above as follows: 

"The Soil Conservation Act was passed in 1977 and has as its objec- 
tive the preservation of agricultural land reserve. By section 1, 
a municipality has an option of being the enforcing authority which 
is pointed out in Mr. Carlisle's letter. If a municipality chooses 
to be the local authority it must, under section 7, appoint an 
enforcement officer. 

Information indicates that every other municipality in the lower 
mainland has elected to be the local authority, therefore it seems 
only sensible that the City should take the same course of action." 

The City Manager RECOMMENDS therefore that City Council be the local 
authority under the Soil Conservation Act and further, as required 
by section 7 of the said Act, the City Building Inspector be the 
enforcement officer. 

2 . Replacement of #14 Firehall 

The Director of Civic Buildings reports as follows: 

"On July 12, 1977 City Council appointed K.G. Terriss, 
Architect as architect for the new #14 Firehall, to be 
located at 2804 Venables Street. The budget estimate 
presented to Council at that time was $650,000, including 
$90,000 for the cost of land. 

On October 11, 1978, the following tenders were 
received for the construction of the new #14 Firehall: 


Aspen Construction Ltd. 
Mainland Construction Co. Ltd. 


Burdett Construction Co. Ltd. 


Ekson Construction Ltd. 


Westmount Construction Ltd. 


$449,780 
$456 , 700 
$461,584 
$478 , 342 
$489,535 
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Clause #2 continued ; 

Interland Contractors Ltd. $491,103 

Clearspan Shopland & Company $494,630 

Rossi Construction (1976) Ltd. $495,000 

Smith Bros. & Wilson Limited $502,400 

The total project cost is now estimated to be $632,215 
as detailed below. It is $17,785 below the budget approved 
by Council in 1977. The difference is attributable to a 
decrease in the expected cost of building construction. 

Property cost (net) $ 90,000 

Architects' and Consultants' Fees $ 41,000 

Construction contract (based on 

low tender) $449,780 

Furniture $ 13,000 

Communications systems $ 22,000 

Miscellaneous tests, permits, ads.$ 3,000 

Contingency 2% $ 12,000 

Demolition of old worksyard 

buildings $__Li435 

$632,215 


It is recommended that Council: 

A. Accept the low tender of Westmount Construction Ltd. 
and enter into a contract with them in the amount of $449,780.00 
such contract to be satisfaction to the Director of Legal 
Services. 

B. Approve the allocation of funds as indicated in 
the budget presented in the body of the report. 

The City Manager RECOMMENDS that the foregoing recommendations 
of the Director of Civic Buildings be approved. 


CONSIDERATION ; 

3. Vancouver Art Gallery's Request for 

Funding to Restore Emily Carr Collection 

The Director of Finance reports as follows: 

"City Council, at its meeting on September 12, 1978, were advised that the 
Emily Carr Collection of the Vancouver Art Gallery Is In need of extensive 
restoration and that the Art Gallery has Insufficient funding for the 
restoration. The Art Gallery was requested by Council to provide additional 
information on this matter to Council. 

The Art Gallery has now submitted additional information by their letter dated 
September 18, 1978, a copy of which is enclosed. Their letter states that the 
total cost of the restoration is approximately $50,000 but the Director of 
the Art Gallery has advised, in subsequent discussions with the Finance 
Department, that he feels the Art Gallery will be able to raise approximately 
$40,000 through donations and other fund raising efforts so that the amount 
requested of the City is $10,000. He also advises that the woric wtll take place 
over the 1979 and 1980 calendar years so that, although he would require a 
commitment by the City at this time to allow the arrangements to proceed, there 
would be no funding requirement until 1979. 
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MANAGER'S REPORT, OCTOBER 27, 1978 


(FINANCE: A7 


Clause #3 continued: 


The Director of Finance advises that City Council has basically three 
options in this matter as follows: 

A. Approve a grant and provide the funds in 1978 from the 
"other" budget category for grants. 

B. Do not approve any grant - the Art Gallery could apply 
again in 1979. 

C. Refer the grant request to the 1979 Council with a recom- 
mendation that it receive favourable consideration in the 
review of the 1979 grant requests. 

The latter option does not in any way bind the 1979 Council nor should 
the Art Gallery consider it as a commitment by the City for funding in 
1979. 


The City Manager submits the foregoing report of the Director of Finance for 
CONSIDERATION. 


FOR council ham see paqc[s)3.BQ.., 


A-B 
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(PERSONNEL: A8 - 1) 


PERSONNEL MATTERS 


RECOMMENDATION 

1. Leave of Absence Without Pay - Mr. John E. Bunyan, 
Vancouver Fire Fighters' Union, Local 18 

The Director of Personnel Services reports as follows: 

"At its meeting on November 22, 1977, Council approved a one year 
leave of absence without pay for Mr. Bunyan commencing November 1st, 
1977 for the purpose of conducting Union business on a full time 
basis . 

A further request has now been received from the Secretary-Treasurer 
of the Vancouver Fire Fighters' Union, Local 18 for an extension to 
this leave for the same purpose. 

It has been the general policy of the City to approve similar 
requests by this and other Unions on a year to year basis. Also, 
the Fire Chief is in agreement that the request be approved. 

I therefore recommend that Mr. John E. Bunyan be granted leave of 
absence without pay for a term of one year, commencing November 1st, 
1978, for the purpose of conducting Union business on a full time 
basis . " 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Director of Personnel Services be adopted. 



MANAGER'S REPORT, OCTOBER 27, 1978 


(PROPERTIES: A9 


PROPERTY MATTERS 


RECOMMENDATION 

I. Agreement re Strata Lot Leases - 

Lot A, Block A, D.L. 335, Plan 17160 - 
Champlain Heights 

The Director of Legal Services reports as follows: 

"By a around lease dated March 15th, 1978, made between the 
City (as lessor) and Bancorp Properties Limited and United 
Properties Limited (as lessees) the City leased to the 
lessees Lot "A", Block "A", District Lot 335, Plan 17160 
for a term of 99 years. This lease contained a provision 
for converting thp same into individual strata lot leases 
under the Strata Titles Act. The lessees have, by the de- 
posit of a leasehold strata plan in the Vancouver Land 
Registry Office, created 23 strata lots. 

The Royal Trust Corporation of Canada (mortgagee) holds 
leasehold mortgaaes on Strata Lots 3, 4, 5, 1, 8, 9, 10, 

II, 12, 13, 14, 15, 16, 17, 18, 19, 20, 21, 22 and 23, 
District Lot 335, Leasehold Strata Plan VR548. 

The Mortgagee requests the City to enter into an agreement 
with the Mortgagee in respect of the Strata Lot leases in 
order to give the Mortgagee the following protection : - 

the City to give the Mortgagee not less than seven (7) 
days' prior notice of 

a) the City's acceptance of a surrender of any of the 
leases; 

b) any modifications or amendments to the leases: 

acknowledgment by the City of receipt of notice from 
the Mortgagee of the leasehold, mortgages; 

a grant by the City to the Mortgagee of all rights, 
assurances, remedies and notices afforded by the terms 
of the leases to a mortaagee (this includes the right 
to cure the defaults of the lessees); 

the City to give to the Mortgagee upon not less than 
30 days' notice a statement in writing certifying as to 
such matters as, whether or not the leases have been 
modified, the date to which rent and other charges have 
been paid and whether or not the lessees are in default 
under the leases. 

The Mortgagee is not a party to the leases and consequently 
requires the covenant of the City, as aforesaid, for better 
protection. On March 18th, 1977, Council approved a similar 
request of the Bank of Montreal in respect of certain mort- 
gages which it held on leasehold properties in the False 
Creek Development. The request by "-he Mortgagee is not un- 
reasonable . 

It is recommended that the City enter into an agreement with 
the Royal Trust Corporation of Canada to provide the Corpor- 
ation with the protection set forth above, the Director of 
Legal Services be authorized to enter into such agreement on 
behalf of the City in a form satisfactory to him and to exe- 
cute the same on behalf of the City and affix the seal of the 
City to such agreement." 

The City Manager RECOMMENDS that the foregoing recommendation 
of the Director of Legal Services be approved. 
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2. Consent to Mortgage by way of sublease - 

Air Space over 1000 Block West Hastings Street 

The Supervisor of Properties reports as follows: 

"On May 30, 1978, Council dealt with a report concerning a 
lease to British Pacific Building Ltd. of air space over 
Hastings Street, between Parcels D and F, Block 1, D.L. 185 
(Lease Account 10228) , and approved the following recommendation 
of the Supervisor of Properties: 

'That the City consent to an assignment of 
the lease of air space over west Hastings 
Street from British Pacific Building Limited 
to the Great West Life Assurance Company 
subject to the documents of assignment being 
to the satisfaction of the Director of Legal 
Services . • 

It has now come to our attention that the request was not for 
the City's consent to an assignment of the lease of air space 
but rather for consent to 'a mortgage by way of sub-lease.' 
The Supervisor of Properties therefore recommends that the 
recommendation adopted by Council on May 30, 1978, be amended 
to read as follows: (underlining denotes the change) 

'that the City consent to a mortgage by way of 
sub-lease of the lease of air space over west 
Hastings Street from British Pacific Building 
Limited (mortgagor) to the Great-West Life 
Assurance Company (mortgagee) subject to the 
documents being to the satisfaction of the 
Director of Legal Services.'" 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Properties be approved. 


FOR COUNCIL ACTION SEE ?/i5E(S}fJ£L 


MANAGER'S REPORT 


DATE October 26, 1978 

,j,Q. Vancouver City Council 

Street Lighting Local Improvement Project Larch Street from 
SUBJECT: 45th to 49th Avenues, Item «, Schedule 448, Court of Revision 

May 18, 1978 
CLASSIFICATION: RECOMMENDATION 

The City Engineer reports as follows: 

"The attached letter from Mr. Thorbum has been received stating that over 50% 
of the ovmers on Larch St. do not want the above mentioned street lighting and 
asking that the project be cancelled. In order to clarify the situation, I 
have summarized chronologically the events that have occurred: 

1. March 23, 1978, notices were mailed to the owners. 

2. April 24, was the last day of appeal. Insufficient notice of objection 

to defeat the project were received. (14 out of 37 owners - 19 required) . 

3. May 18, after the Court of Revision at which there was no representation 
from the owners. Council approved that the project be proceeded with. 

4. On July 25, Council awarded a street light contract which included this 
project. The estimated cost for Larch Street is $13,370. 

5. August 29, Council "received" the attached report which reviewed the 
letters received from Mr. Thorbum and other owners questioning the 
report to the Court of Revision. There were still insufficient objections 
to defeat project (2 of the original signatures validated and 2 new sig- 
natures submitted two months after the last day of appeal bringing the 
total to 18 - 19 required) . It is my understanding that Mr. Thorbum 

was aware of this report when it was submitted. 

6. October 20, the work was started in the morning. Mr. Thorbum called 
Alderman Marzari and the Deputy City Manager reporting that he vmderstood 
that the project had been cancelled on August 29 and he asked that the 
matter be referred to Council. The project was stopped in the aftemoon 
in order to give Council the opportunity to consider this matter. Some 
work was required on Monday to make the excavations safe. 

7. October 24, calls were received from three owners on the street who have 
anxiously waited for years for street ligihts asking why the work was 
stopped and covered up. 

The estimated additional costs incurred will be as follows: 

a) If the project is cancelled - $2000. The Director of Finance states that 
funds are available from Contingency Reserve. 

b) If the project is proceeded with - $600. Funds are available in the City's 
share of the projects to cover this. 

In view of the fact that insufficient notices of objection have been received 
to defeat this project as reported at the Court of Revision and In August, 
I recommend that the installation be completed. 


If however, the project is cancelled I recommend that funds to pay the costs 
incurred (estimated at $2000) be appropriated from Contingency Reserve." 

The City Manager RECOMMENDS that the foregoing recommendation of the City 
Engineer be approved. 


DELEGATION REQUEST THIS DAY : Mr. Drew Thorbum. 


FOR COUNCIL ACTIOH SEE PAGE{S)..^/B.5-^.(5 
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MANAGER 


•S REPORT 


DATE October 24th, 1978 


TO: 


Vancouver City Council 


SUBJECT : 


Acquisition of Bowell McLean Property 
for a Public Park 


CLAS S I F I CAT I ON : RE COMMEND AT I ON 


The Director of Legal Services reports as follows: 


"On June 18th, 1974, the City of Vancouver entered into an 
agreement with certain property owners including Bowell McLean 
Motor Company Limited to purchase from Bowell McLean certain 
lands at Melville and Dunsmuir streets for a public park. 
Subsequently on July 31st, 1974, the City purchased from Bowell 
McLean, Lot 3, Block 2, District Lot 185, Group One, New Westminster 
District, Plan 14339 (the said lands) for the sum of $2,500,000.00, 
to be held by the City so long as the said lands are used for public 
park purposes and certain other municipal purposes set out in the 
conveyance . 

Under the agreement certain property owners agreed that lands 
owned by them (more particularly described in the agreement) shall 
be subjected to a local improvement charge in the proportions 
noted in the agreement imposed under appropriate legislation for 
one-half of the acquisition cost of the said lands as defined in 
the agreement . 

Under the local improvement provisions of the Vancouver 
Charter, in order to give affect to the agreement, it is necessary 
that the Council declare that it is in the piablic interest to 
purchase the said lands and to authorize the purchase. The 
attached by-law makes such declaration and authorizes the purchase 
as a local improvement. The by-law also outlines the method of 
apportioning the costs among the property owners and incorporates 
terms of the agreement respecting calculation of interest, 
amortization and prepayment of local improvement charges. 

The attached by-law is submitted to Council for approval. If 
the by-law is passed Council will be requested at a later date to 
fix the date for the Court of Revision with respect to this local 
improvement project. It is recommended that this by-law be passed. 
This by-law requires eight affirmative votes to pass." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Director of Legal Services be approved. 


FOR COUNCIL ACTiOf^ SEE PAG5{S) .3?/ 
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Special Council (Public Hearing) December 14, 1970 

a further report on the use of this land for park and school purposes, 

- CARRIED 

6. Building lines - North Side of Pacific Street from 
Burrard Street to Howe Street approximately 

An application was received from the Director of Planning 
to amend Schedule E - Building Lines - Part II of the 
Zoning and Development By-law to establish a building line 
on the North side of Pacific Street from approximately 300 
feet west of Burrard Street to approximately 60 feet West of 
Howe Street, as shown on Plan #LB262 as prepared by the City 
Engineer. 

This was approved by the Technical Planning Board and the 
Town Planning Commission. 

MOVED by Alderman Sweeney. 

THAT the foregoing application by the Director of Planning 
be approved. 


- CARRIED 


MOVED by Alderman Adams, 

THAT the Committee rise and report. 


- CARRIED 


MOVED by Alderman Adams, 
SECONDED by Alderman Broome, 

THAT the report of the Committee of the Whole be adopted 
and the Corporation Counsel be instructed to prepare and bring 
in the necessary amendments to the Zoning and Development By-law. 

- CARRIED 

The Council adjourned at approximately 3:45 p.m. 

* * -x- * * 


The foregoing are Minutes of the Special Council meeting 
(Public Hearing) of December 14, 1970. 


DEPUTY MAYOR 


CIT7 CLERK 


FOR ADCPTIOM SEE m2{S) ..l^3£ 


MANAGER'S REPORT 
DATE 

TO: Vancouver City Council 

SUBJECT: Grandview-Woodland N.I.?.: Progress Report #2 

CLASSIFICATION: RECOMMENDATION 

The Director of Planning reports as follows: 

"On July 12, 1977 City Council approved the Grandview-Woodland N.I. P. Concept 
Plan which included a recommendation that progress in this program be reported 
for Council's information after each six month period. The purpose of this 
report is to inform Council of developments during the second six months of 
the program's implementation stage up to June 30, 1978 


D 

October 4, 19 78 


Neighbourhood Improvement expenditures recommended in the Concept Plan were 
grouped in five major categories: Schools, Parks, Street Improvements and 
Beautifi cation. Community Social Services, and Housing Infill and Rehabili- 
tation. 



Implementation of the projects identified in the Concept Plan has been spread 
over the three year term of the implementation stage of the program. Social 
services and those school projects requiring an extensive planning stage were 
given highest priority for initiation in the first six months. The second six 
months has seen the completion of the majority of the social service projects, 
continuation of detailed planning work on the major school projects and the 
initiation of detailed planning for three of the five neighbourhood parks. 

Substantial input from newly interested community members has contributed to 
the quality of discussion. While membership, with some turnover, has remained 
at a constant dozen people on the N.I. P. Committee itself, the Committee has 
during this period involved a further fifty-three community members in the 
sub-committees which it continues to form to deal with the particulars of each 
project. These sub-committees typically involve several N.I. P. Committee 
members and a larger number of additional community members who often repre- 
sent Consultative Committees, school staffs, and neighbours, whose opinions 
are actively solicited by the sub-committee. Details of each project are 
resolved by such subgroups, within priorities indicated by the N.I. P. Com- 
mittee, before being brought back to that Committee for discussion and a 
recommendation to City Council. 

The Grandview-Woodland N.I. P. Committee has continued to identify and develop 
new Neighbourhood Improvement projects beyond those specifically indicated in 
the Concept Plan. Three projects identified earlier as "second priority" 
projects have now been brought into active investigation and planning, and 
others will be considered if projects currently being developed prove impossible 
to implement, or if extra funds are available. 
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SCHOOLS ($1,035,000.00 or 39%) 

Improvements at four local schools comprise the major area of concern in the 
Grandview-Woodland Neighbourhood Improvement Program. Elementary schools in 
the N.I. P. area are generally maintaining a high level of enrolment, relative 
to the City as a whole, and remain focal points in the community. Neighbours, 
parents, teachers and children have all showri a great deal of enthusiasm in 
contributing to the planning of proposed improvements. The prime objectives 
are to improve the educational opportunities available to the children of the 
area, and to encourage greater use of the schools by the community as a whole. 

Creative Playgrounds - Working committees established at Laura Secord, Lord 
Nelson and Macdonald Schools at the end of the first six month period have 
proceeded with varying degrees of success in the development of playground 
designs in conjunction with a consulting landscape architect and City Planning 
staff. While Council can expect reports on all three of these to be presented 
in the Fall, they are currently at vastly different levels of development, 
largely due to difficulties related to the size of sites- of two of the projects. 
Laura Secord has adequate and well oriented space available and a design is 
complete for that site while Lord Nelson's siting situation will soon be 
reported to Council and that of Macdonald r^emains thus far unresolved. 

Macdonald School Kitchen and Storage - Work was to have been done on the 
provision of storage facilities at Macdonald School in November/December of 
1977. The School Board has, however, been unable to begin work on the project 
and indicates that the timing of this project remains uncertain. 

Playing Fields - The scheduling of resurfacing and drainage projects on 
fields at Laura Secord and Lord Nelson Schools is such that detailed planning 
will await the completion of plans for the Secord gym and both creative play 
areas. 

Laura Secord Gym - The largest single project undertaken by the N.I. P. 
Committee is well underway with a report to Council for the appropriation of 
funds expected early in the Fall. The Vancouver School Board and Provincial 
Ministry of Education have given their approval to a design developed by the 
consulting architect (chosen by Council upon N.I. P. Committee recommendation), 
in co-operation with parents, school staff, the School Board, City Planning 
Department, Construction and Maintenance Division staff, and N.I. P. Committee 
members. Working drawings are underway and the cost is expected to be within 
the budget set out one year ago. The architect, Byron Olson, is taking into 
account the concern shared by community members and civic staff to keep 
operating expenses to an absolute minimum. Solar heating components and 
careful attention to lighting and air circulation are being considered as 
means of achieving a design through which substantial savings in lighting 
and heating costs are expected. 

St. Francis Gym - Funds were set aside in the Concept Plan for the purchase 
of land, the design and the construction of a new elementary school size 
gymnasium for the St. Francis Parish School, which currently has none. Issues 
of ownership, funding, maintenance and control over programming have not yet 
been resolved. It is questionable whether this project will proceed. The 
Director of Planning will, however, be reporting on the matter to Council 
before the end of 1978. 

SOCIAL SERVICES ($90,500.00 or 4%) 

MOSAIC Office Improvements - The $10,000 project to improve the translation, 
interpretation and counselling service provided in seventeen languages by the 
MOSAIC Centre through the purchase of office equipment and furniture is now 
complete. 

REACH - The Concept Plan had allocated $64,000 for the improvement of office 
space to be used for the expansion of educational health services by REACH 
Centre. $39,000 was appropriated in March and together with Provincial 
Department of Health funds has resulted in the completion of these improvements. 

Child Care Equipment - Purchases are still in progress under the appropriations 
totalling $5,073.26 for equipment for the Children's Place Day Care, a centre for 
handicapped children; and for a Toy Lending Library which makes toys available 
to all of the day care centres in the area. Approximately half of the appropri- 
ation has been spent to date. 
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Community Services Directory - $9,666.00 was appropriated in August, 1977 
Due to a lack of available staff to complete this project, Britannia Community 
Services Centre has not yet published the directory. At the end of this 
review period it was ready for printing and awaiting a further appropriation 
of N.I. P. funds in September. 

PARKS ($460,000.00 or 17%) 

The Concept Plan included this allocation for the improvement of the neighbour- 
hood's five parks. This allocation was based upon preliminary design concepts 
for each park developed in discussions with residents early in 1977. The 
implementation stage involves further detailed development of these concepts 
and their implementation. 

The Director of Planning notes that while the planning of projects in this 
category has been undertaken as anticipated, the schedule of implementation 
agreed upon by Park Board and Planning Department staff has not been achieved. 
Where community and Park Board priorities differ with respect to the future 
development of a park, substantial delays have been experienced. 

Victoria Park - This park was the first for which detailed planning was 
undertaken but remains unimproved due to an unresolved issue over inclusion 
in the design of a free standing washroom building proposed by the N.I. P. 
Committee. Discussion of immediate implementation of other improvements 
has been initiated by the Planning Department. 

Grandview Park - A mutually agreeable design has now been developed. How- 
ever, due to the reconstruction of tennis courts requiring more than twice 
the allocation originally estimated by the Park Board for the Concept Plan, 
there are insufficient funds available within the existing N.I. P. allocation. 
It is the opinion of the N.I. P. Committee that the major portion of the 
expense on the tennis courts resulted from the lack of maintenance for many 
years. The N.I. P. Committee has, therefore, voted to request partial funding 
from the Park Board and intends to resolve this issue in the upcoming months. 

Tempi eton Park - This park has undergone a very successful detailed planning 
stage with good participation from neighbours, parents and staff from the 
adjacent school, Park Board and N.I. P. Committee members. A plan has been 
prepared which has now been reported to Council for an appropriation of 
$151,050.00. 

Garden Park - While detailed planning is scheduled to begin in September, 
the process is expected to be prolonged due to a controversy which has arisen 
regarding the Park Board proposal to replace playground equipment with N.I. P. 
funds. Existing equipment, considered by Park Board staff to be in poor con- 
dition, was demolished without consultation with the N.I. P. Committee or the 
Planning Department. 

McSpadden Park - Planning for this park has been rescheduled for the spring 
of 1979. 

HOUSING ($250,000.00 or 10%) 

While this portion of the Concept Plan remains undeveloped, the N.I. P. Committee 
wishes, for the present, to retain the option of assisting in the initiation of 
non-profit housing projects. The recent initiation of one co-operative housing 
development in the Grandview-Woodland area without N.I. P. assistance has been 
encouraging. 

STREET IMPROVEMENTS AND BEAUTIFICATION ($383,000.00 or 15%) 

Tree Planting and Litter Container Installation - These projects were carried 
out during tne first six month period of implementation. 

Bus Shelters - The $35,000 allocation for bus shelters has not been appropri- 
ated due to negotiations between commercial bus shelter companies and the City, 
providing a possible alternate source of obtaining necessary shelters. Some 
funds will likely be appropriated for the relocation of displaced City shelters. 

Residential Street and Sidewalk Improvements - The Concept Plan allocated 
$146,000.00 to provide subsidies to encourage the completion of curbing, paving 
and sidewalk construction in the local area. The N.I. P. Committee proposes 
that a 25% subsidy of local improvements be provided for both City and local 
property owners who are fronting a park or school where curbs and paving remain 
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incomplete. The Committee believes that ten such blocks should be curbed 
and paved for the benefit of the community as a whole. The Committee also 
proposes a 25% subsidy of the cost of installing sidewalks on all streets 
in the N.I. P. area where these are currently lacking. The proposal is 
that the City initiate the local improvement process for these sidewalks. 

The City Engineer concurs with the j.roposal regarding a 25% 
subsidy for completing sidewalks throughout the whole NIP area. 
However, he is concerned about the proposal to give a 25% 
subsidy for only 10 selected blocks within the area, and ex- 
cluding other property owners. 

Commercial Drive Beautification - A design has been developed for this 
beautification project by City staff. The details of the design will be 
discussed with merchants and property owners, prior to the initiation of 
a local improvement by-law to be recommended in a report to City Council 
by the Engineering and Planning Departments. Detailed estimates on the 
costs of each component of the scheme are currently being done by the 
Engineering Department. 

CONTINGENCY RESERVE ($120.000.00 or 5%) 

This fund was set aside in the Concept Plan to provide for two potential 
types of allocations at a later stage in the implementation of the program. 
It was anticipated that overruns would occur on some projects and require 
a further allocation from this reserve. The primary intention of the fund, 
however, was to encourage participation in the program by those who became 
aware of it subsequent to the development of a Concept Plan by allowing 
new projects to be identified and funded during the course of the program's 
implementation stage. 

New projects have been identified and some developed for funding allocations, 
as well as some projects identified in the Concept Plan being expanded in 
scope. During the discussion of such allocations it is useful for the N.I. P. 
Committee to know exactly how much money remains unallocated within the pro- 
gram. Since some projects are completed without using all of the money 
appropriated, leaving money in various accounts, it is now proposed that 
all such money will be transferred to the Contingency Reserve Fund at the 
end of each six month period. The transfer of such funds to this category 
at this time has resulted in a total of $189,911.12 in the Contingency 
Reserve. 

HOME IMPROVEMENT PROGRAM 

The N.I. P. Committee has sponsored the operation of a very successful Canada 
Works project which employs three home handyworkers to do minor repair work 
which cannot be covered under the R.R.A.P. already available in the N.I. P. 
area. This project is functioning well and filling an apparent need in the 
community. It has recently been supplemented with the hiring of six more 
workers under a Young Canada Works grant which expired in September. The 
N.I. P. Committee has also received approval of an additional Canada Works 
crew to continue on when the first project terminates and to account for the 
growing demand for such services. The Committee intends to continue to 
identify needs in the area which will contribute further employment oppor- 
tunities for local residents. 

R.R.A.P. (RESIDENTIAL REHABILITATION ASSISTANCE PROGRAM) 

The upgrading of housing is one of the principle objectives of the Grandview- 
Woodland N.I. P. Committee. The Residential Rehabilitation Assistance Program, 
operating since July 1977, has been a major contributing factor in the highly 
visible improvement of residential property in the Grandview-Woodland N.I. P. 
area. 

During the first six months the program was well received by a steady flow of 
resident homeowner and landlord applications in response to an extensive pro- 
motional campaign throughout the entire N.I. P. area. During the second six 
months intensive promotion continued on a block by block basis together with 
newspaper articles. However, due to restrictive income guidelines the rate 
of resident homeowner applications has decreased while cancellations in this 
group have increased. 

To date 328 preliminary applications for a total of 479 units have been 
received. 110 loan and grant commitments have been made by C.M.H.C. 
accounting for 126 dwelling units. City and C.M.H.C. staff are processing 
169 incomplete applications representing another 288 dwelling units. There 
have been 49 cancellations for a total of 65 dwelling units, 40 (54 dwelling 
units) of which occurred during the last 6 months. 
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LOCAL AREA PLANNING 

As well as N.I. P., R.R.A.P., and the Home .nprovement Program (Canada Works), 
the site office staff are administering the ^ocal Area Planning Program in 
Grandview-Woodland. This work includes the preparation of the area policy 
plan for industrial, N.I. P. and apartment areas; monitoring and commenting 
on development permit applications; advising on rezoning applications; 
making recommendations with regard to the disposition of City-owned lands; 
and meeting with the Citizens' Planning Committee. In June 1978 Council 
received for information a separate progress report on the area plan indicat- 
ing its anticipated completion in late 1978 or early 1979. 

GENERALOBSERVmONS 

While 25% of the program funds have been committed at this stage, the second 
six month period of N.I. P. implementation resulted in few immediate appropri- 
ations. The planning of a number of major projects during that time, however, 
is expected to result in the commitment of greater than half of the total 
N.I. P. budget by the end of 1978, which marks the halfway point in the 
implementation stage of the program. 

RECOMMENDATION 

The Director of Planning submits the foregoing Progress Report for the 
information of City Council and recommends; 

That City Council submit the Second Grandview-Woodland N.I. P. Six Month 
Progress Report to C.M.H.C. and the Provincial Department of Municipal 
Affairs and Housing for information." 

The City Manager RECOMMENDS that the recommendation of the Director of 
Planning be approved. 


FOR COUNCIL ACTION SEE PAQE(sy32L 



MANAGER'S REPORT 


E 


DATE 


October 30, 1978 


TO : 


VANCOUVER CITY COUNCIL 


SUBJECT : 


Lease of Larwill Park (Bus Depot) to 


B.C. Hydro & Power Authority 


CLASSIFICATION: RECOMMENDATION 


The Supervisor of Properties reports as follows: 

"On October 17, 1978, Council passed a motion "THAT consideration of 
this clause be deferred and, in the meantime, the City Manager report 
back, giving further details on the questions raised." 

The Larwill Park Bus Depot is used by Pacific Stage Lines, Greyhound 
Bus Lines and Sechelt Bus Lines as a terminus with a total of 235 to 
275 buses daily. Trailways operate approximately 50 airporter buses 
daily with the bus depot being the terminus and lay over point. In 
addition, B.C. Hydro Transit Authority operate 126 buses daily at the 
Vancouver Terminus on the North Vancouver bus routes. 

B.C. Hydro has, by the legislation setting up the Urban Transit Authority, 
been ordered to divest itself of any commitments associated with transit 
by March 31, 1979. As their lease with the City on the Larwill Park Bus 
Depot requires 6 months notice of cancellation they feel obligated to take 
the steps required by the legislation. They had hoped to have Pacific 
Coach Lines Ltd. accept an assignment of the Larwill Park Bus Depot Lease. 

The Minister of Municipal Affairs on September 5, 1978 
announced by a Press Release that Vancouver Island Coach 
Lines and Pacific Stage Lines would be merged and a new, 
publicly-owned Company, Pacific Coach Lines Ltd., would be 
formed. To date, the new company has no budget and feel 
they cannot assume any financial obligations, such as a 
lease assignment. They also wish to negotiate sharing, 
between themselves and Hydro, of some of the lease condi- 
tions relating to the lease termination before accepting 
the assignment. 

There is no alternative transit terminal site available 
within the City in the short term and Larwill Park will 
remain a bus depot well beyond 6 months. By reducing 
the notice period from 6 months to 3 during the transition 
period, the City will facilitate negotiations between B.C. 
Hydro and Pacific Coach Lines, but will itself lose nothing. 


In the opinion of the Director of Finance and the Supervisor of 
Properties it would be in the City's best interest to have the lease 
assigned to B.C. Hydro's successor. Pacific Coach Lines Ltd., rather 
than force B.C. Hydro to terminate their lease in order to live up to 
the terms of the Urban Transit Authority Legislation. 


In view of the foregoing, it is reconmended that the City grant B.C. Hydro's 
request and waive the six month Notice of Cancellation and substitute three 
months Notice of Cancellation during the period November 1, 1978 to 
December 31, 1978." 

le City Manager RECOMMENDS that the foregoing recommendation of the Supervisor of 
Properties be approved. 


FOR COUNCil ACTION SEE ?kQl[S)33J. 
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REPORT TO COUNCIL 



STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


OCTOBER 12, 1978 


A meeting of the Standing Committee of Council on Planning 
and Development was held in the No. 1 Committee Room, Third Floor, 
City Hall, on Thursday, October 12, 1978 at approximately 1:30 p.m. 


PRESENT: Alderman Harcourt, Chairman 

Alderman Brown 
Alderman Gibson (Item 2) 
Alderman Kennedy 
Alderman Puil 

CLERK TO THE 

COMMITTEE: M. L. Cross 


RECOMMENDATIONS 

1 . Effect of the Sign By-law 

The Committee considered a report of the City Manager dated 
September 21, 1978 (copy circulated) forwarding a report of the 
Director of Planning dated September 21, 1978 (on file in the City 
Clerk • s office) . 

Mr. A. D. Geach, Assistant Director, Special Services Division, 
Planning Department, advised that in June, 1977 Council deferred a 
Manager's report on amendments to the Sign By-law — Sign Schedules 
for False Creek, Downtown and Chinatown — and instructed the Director 
of Planning to make a presentation to the Committee on the Sign By- 
law and the effect of the new regulations throughout the City prior 
to any decision on further amendments to the Sign By-law. 

The report of the Director of Planning evaluates the extent 
to which the By-law has achieved the following objectives of sign 
control set in 1974: 

(a) To ensure that signing fulfills its primary function of 
identification without denying the advertising function. 

(b) To encourage signs which contribute creatively to the 'visual 
environment of the City. 

(c) To improve and speed up the administrative process for 
sign applications. 

(d) To control third party advertising. 

(e) To eliminate existing and future billboards and wall painted 
signs, within a certain period of time. 

(f) To encourage competition in quality rather than in sign sizes. 

(g) To eliminate signs which invade the reasonable privacy of 
adjacent residents, properties or owners. 

(h) To eliminate existing and future confusing sign display. 

(i) To prevent possible hazards to pedestrians and motorists 
caused by distracting sign display. 


Under the present By-law, all billboards adjacent to bridges and 
freeway approaches and roof top billboards have been rendered non- 
conforming. An extensive program of removing billboards has been 
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underway in the past two and a half years, and over 80 billboards 
plus 34 billboards voluntarily removed by the major billboard com- 
panies prior to Council's instruction for removal, have been removed 
from these areas. Except those given extended time by Council, 
almost all billboards have been removed from the bridge and freeway 
approaches . 

In the three and a half years since the By-law has been in 
operation, it is considered that it has made significant progress 
towards achieving most of the above objectives. The report notes 
that the present Sign By-law has reduced undue proliferation of signs. 
It has eliminated unsightly "A-Frame" supports for new projecting 
signs and does not permit painted wall signs. The number of bill- 
boards has been greatly reduced and their locations controlled (over 
300 billboards have been removed from roofs and areas adjacent to 
bridges replaced by less than 70 on-ground ones) . It has encouraged 
sign manufacturers to pay more attention to graphic design because 
of limited copy area. It provides better spacing between signs to 
prevent overcrowding due to number and distance between signs parti- 
cularly for free standing and projecting signs. Signs are encouraged 
to relate to the character of the area and, in particular, that of 
historic areas, for example, neon signs and Chinese characters for 
Chinatown. It is considered that the effect of the Sign By-law has 
been to greatly improve signage in general. However, the full effect 
of the By-law may not be appreciated until most of the non-conforming 
signs are phased out, replaced, or removed. 

Mr. Geach advised that the Planning Department has been working 
with representatives of the sign industry. They agree that the 
Sign By-law is effective and working well in most applications, 
however, they are of the opinion that certain areas need some modi- 
fication to improve effectiveness. The industry representatives 
also expressed concern about the new sign schedules for False Creek 
and Downtown. Their principal areas of concern were: 

(a) The two new Sign Schedules would be the beginning of an 
increasing number of special Schedules changing a compar- 
atively simple By-law into a complex one. 

(b) The introduction of new Area Schedules could increase the 
number of signs requiring special approval thus causing 

a delay in obtaining permits. 

(c) The introduction of new Area Schedules could create a large 
number of non-conforming signs. 

(d) Applications for some signs not located in areas with special 
Sign Schedules have been referred to Local Area Planning 
Committees although the Sign By-law does not require such 
referral, leading to delay in the processing of the permit. 

(e) Sign industry representatives are concerned that complete 
exclusions of certain kinds of signs (e.g. billboards) from 
many zoning districts is unrealistic and does not allow 
for consideration of special situations. 

(f) Some regulations in the By-law may be too restrictive 
causing undesirable results not originally intended, for 
example, projecting signs. 

Because of these concerns representatives of the sign industry 
requested that a thorough and total review of the By-law be under- 
taken with a view to simplification and elimination of problem areas. 
The Planning, Permits and Licenses and Law Departments consider that 
a complete review is not essential at this time. A review of specific 
concerns is desirable and would require less staff time, however 
with present staff resources neither a complete nor partial review 
appears feasible in 1978. The City Manager submitted the following 
alternatives for the Committee's consideration: 
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(a) instruct the Director of Planning, Director of Permits and 
Licenses and Director of Legal Services to report back on 
timing and staff requirements for a full review to begin 
in 1978. 

(b) instruct the Director of Planning to include consideration 
of the full review in his 1979 work program, in consultation 
with the Directors of Permits and Licenses and Legal Services. 

(c) instruct the Director of Planning to include consideration 
of the partial review in his 1979 work program in consulta- 
tion with the Directors of Permits and Licenses and Legal 
Services . 

(d) defer the review beyond 1979. 

Mr. R. Sinclair, Seaboard Advertising Company, indicated that 
the report of the Director of Planning was acceptable to the sign 
industry. He advised that the Planning Department had listened to 
the sign industry and noted its concerns. The industry represen- 
tatives are prepared to work with the Planning Department in any 
review of the Sign By-law. 

Mr. E. Blair, Permits and Licenses Department, advised that 
sign applications are applied for in the Permits and Licenses Depart- 
ment. The Department administers the Sign By-law and finds it an 
excellent document to work with. 

Mr. R. Spaxman, Director of Planning, indicated that there is 
still the need for further improvement in areas such as encouraging 
innovative ideas, relating signs to the urban design context and 
eliminating some overrestrictiveness . There is a challenge to 
the industry to come up with more diversified and expressive sign 
forms in order that there could be a balance between these forms 
and the standardized regular shaped signs. 

Mr. K. Dobell, Acting City Manager, indicated that in view of 
the Finance Committee's concern with respect to Departmental budgets 
a partial review of the Sign By-law would be more appropriate than 
a full review which may entail additional staff. 

RECOMMENDED 

THAT the Director of Planning be instructed to include 
consideration of a partial review of the Sign By-law in his 
1979 work program; such review to be undertaken in consulta- 
tion with the Acting Director of Permits and Licenses and 
the Director of Legal Services. 


2. Twelfth Avenue Precinct (City Hall/V.G.H. Area) 

The Committee considered a report of the City Manager dated 
October 5, 1978 (copy circulated) in which the Director of Planning 
reviewed the "Twelfth Avenue Precinct Primer - Ideas to guide the 
redevelopment of the area west of City Hall" (on file in the City 
Clerk's office) prepared by Rhone & Iredale, Architects, dated 
July, 1978. 

Present for the discussion were: 

Mr. P. Cardew ) Rhone and Iredale, Architects 

Ms. S. Stephenson ) 

Dr. D. A. Boyes ) Cancer Control Agency of B.C. 

Mr. D. Thomson ) 
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Mr. B. Wallace 


Mrs. R. Fleming 
Mr. D. Vaughan 


Mr. M. Fleming 
Mr. D. Moir 


Mr. D. Erb 

Mr. F. Ashworth 


Hanson-Erb, Architects, for 
C. C. A. of B. C. and Vancouver 
General Hospital 

Vancouver Community College 

Vancouver School Board 

Vancouver Heritage Advisory Committee 

Landscape Architects 

Zoltan Kuun Associates 


Mr. J. Winsor, Local Area Planning Division, advised that in 
January, 1978, Council approved the hiring of a Consultant to 
examine the area west of City Hall. Council also urged active 
participation by all agencies involved. In March, 1978 the firm 
of Rhone and Iredale, Architects was selected to undertake the 
study. The principal objective contained in the terms of reference 
was : 


The area of the study extends from Yukon Street to Oak Street 
between 10th and 12th Avenues. 

The objective of the study is to guide developments in the 
City Hall/V.G.H. area according to an agreed plan, in the belief 
that this will produce a better environment both for individual 
owners and the City as a whole, than would occur if the area were 
to evolve incrementally. 

Mr. P. Cardew presented a slide interpretation of the "Precinct 
Primer". He stated that a Precinct is a district which is easily 
recognizable because it has strong edges (in this case the major 
streets of Oak, Yukon, 10th and 12th) and a thematic unity (in 
this case predominantly medical and administrative functions) . 
The uses in the study area are of a regional and institutional 
nature yet the area lacks a cohesive identity. The amount of 
anticipated change in the study area offers the opportunity for 
co-ordination to start the identity of the district. Mr. Cardew 
outlined the following proposed actions: 

(a) Extend the CD-I Comprehensive Development District 
zoning to overcome incremental planning. An FSR of 1.7 
should be established with the exception of buildings 

of historical significance that are renovated and retained. 
These should be exempted from FSR calculations. 

(b) The Precinct should be designated for major regionally 
based institutions having administrative, legislative, 
medical and related functions. 

(c) The edges of the study area should be identified by 
designating a 20 ft. setback from the curb line on the 
north side of 12th Avenue, planted with trees. The edge 
treatment should continue on Oak and Yukon between 12th 
and 10th. The north edge is defined by the block between 
Broadway and 10th. Streets penetrating this edge should 
be designed as gateways into the Precinct. Formal 
entrances to the institutions should be located on 12th 
Avenue and approached by driveways similar to those at 
Centennial Pavilion and City Hall. 


II 


To develop a bold concept for discussion describing 
the area's potential as a special Urban Precinct 
mixing institutional, open space and other land uses. 


II 
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1 


December 18th, 1970 


WORKS & UTILITY MATTERS 


CITY ENGINEER'S REPORT 


1. 


C losing of Haro Street West of Burrard Street 


"On February 19, 1970, the Supervisor of Property & Insurance 
reported on the closing of Haro Street west of Burrard Street wherein the 
north 35 ft. of Haro Street abutting the B.C. Automobile Association's 
property be added to their property and the remainder of the street be 
added to the City-owned lot on the south side of Haro Street. City Council 
on June 23, 1970 adopted the recommendation of the Supervisor of Property & 
Insurance whereby the portion of Haro Street west of Burrard Street was to 
be closed and a portion of it sold to the B.C. Automobile Association. 

I RECOMMEND that the portion of Haro Street adjacent to Lot F 
(Plan 13326), Block 5, D.L. 185, as shown outlined red on plan marginally 
numbered LF 5544, be closed and stopped up and title taken thereto subject 
to the following conditions: 

(a) The north 35 feet of the closed road be added to the 
B.C. Automobile Association's property in accordance with 

the recommendations of the Supervisor of Property & Insurance 
which were approved by City Council on June 23, 1970. 

(b) The remainder of the closed road to be consolidated with the 
abutting City-owned land." 

Your Board RECOMMENDS the above-noted report of the City Engineer 
be adopted. 


2. Closing Lane West of Prince Albert Street North of 45th Avenue 

"McKenzie Annex school site, north of 45th Avenue between Fraser 
Street and Prince Albert Street, has never been consolidated and the unopened 
lane west of Prince Albert Street north of 45th Avenue has never been 
officially closed. The School Board is erecting a new school on the site 
and a condition of the development permit is that the site be consolidated. 

I RECOiMMEND that the lane west of Prince Albert Street north of 
45th Avenue, as shown outlined red on plan marginally numbered LF.5577, be 
closed, stopped up and conveyed to the School Board, subject to the closed 
lane being consolidated with the abutting school property. 

The closure of the lane referred to herein is deemed to be for the 
benefit of the City." 


Your Board RECOMMENDS the above-noted report of the City Engineer 
be adopted. 
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(d) New buildings along 12th Avenue should recognize and 
enhance the identifiable landmarks of City Hall and 
Centennial Pavilion. 

In the report the major ideas to implement the overall objectives 
suggested in the "Twelfth Avenue Precinct Primer" are summarized 
as follows: 

" Linear Park . Connect existing areas of open space to create 
an east-west pedestrian walkway/linear park system linking 
City Hall and V.G.H. 

Major New Park . Plan a major new urban park when older V.G.H. 
buildings are demolished, to provide for the long term needs 
of workers in the growing Central Broadway area. 

Streetscape and Landscaping . Introduce a common scheme of 
tree planting, paving materials, lighting and signage to 
emphasize the edges and interior of the precinct. 

Institutional Uses . Develop the area between City Hall and 
the Hospital with a compatible land use such as major regional 
institutions . 

New Buildings . New buildings in the precinct should respect 
the linear park, retain views of buildings like City Hall 
and Centennial Pavilion and contribute to the precinct 
character through their architectural and landscaped treat- 
ment. 

Twelfth and Tenth Avenues . Emphasize the role of Twelfth 
Avenue as the formal entrance to the precinct and of Tenth 
Avenue as a local distributor street. 

Cambie Street . Create a sense of formal entry into the 
centre of the City at Cambie and 12th and along Cambie to 
the Downtown by measures such as a pedestrian bridge over 
Cambie, maintaining views of City Hall, and upgrading Cambie 
Bridge . 

Parking . Improve the parking situation by revising the 
parking standard, limiting surface parking, building parking 
structures, and installing meters to increase the efficiency 
of street parking. 

Link to Broadway . Make the precinct more visible and more 
accessible from the adjacent Broadway area. 

Neighbourhood Park . Create a new neighbourhood park south 
of 13th Avenue on land controlled by the Vancouver General 
Hospital. " 

The Director of Planning supports the objective of developing 
a Twelfth Avenue Precinct and believes that the ideas listed above 
should be pursued in further discussions with the agencies and 
the public. The study has provided a concept for discussion which 
illustrates future opportunities within this area. 

A number of key elements are felt to be particularly important: 

- Two major new open spaces are proposed, one having an 
urban character, the other serving neighbourhood needs 
south of 12th Avenue. These areas should be reserved as 
soon as possible to serve future needs of area workers and 
residents . 

- The connection of varied open spaces in a linear park/walkway 
is a major element of the Precinct area. The suggested 
pedestrian bridge over Cambie Street would improve safe 
access to City Hall and provide a new opportunity for people 
to enjoy the view of Downtown and the North Shore mountains. 

. . . . /6 
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- The area of land at present covered by surface parking should 
be substantially reduced to provide for new buildings and 
landscaped areas. There is a need for essential parking 
spaces close to buildings especially for some of the medical 
functions which could be provided in surface parking lots, 
possibly set back from Twelfth Avenue as indicated in the 
concept plan. 

- The concept proposes that the edges and the interior of 
the precinct be defined through a co-ordinated scheme of 
landscaping, paving, lighting and signage. This will require 
considerable effort, skill and funding to implement, but is 
critical to the future character of the area. 

- Co-ordinated development controls are proposed for new 
buildings including guidelines for heights, coverage, set- 
backs, densities, parking and access, and architectural 
design. 

A May, 1977 report on the RT-2 zoned area south of City Hall 
between Main and Oak Streets, noted that the institutions in the pro- 
posed precinct area affected the surrounding community in several 
ways. They employ a large number of people, generate a demand 
for moderate cost housing, and create significant traffic and 
parking problems. An institutional Precinct might reduce some 
of these adverse impacts on the adjacent residential areas. Mr. 
D. Rudberg, Assistant City Engineer, Traffic, advised that the 
City Engineer supports the concept of an institutional Precinct. 
He has concerns related to parking problems with access and capital 
expenditures that would be required for the suggested improvements. 
Council should establish priorities recognizing the considerable 
staff input that would be required if this concept is approved. 

Mr. R. Spaxman, Director of Planning, advised that staff time 
is already committed to the Vancouver General Hospital, Cancer 
Control Agency and Federal Government developments. There is a 
staff commitment whatever happens — this study would co-ordinate 
the developments. The major agencies are spending a phenomenal 
amount of money and will gain advantages from a co-ordinated 
Precinct. 

Considerable support for the Precinct concept has been received 
from major land owners and other Civic Departments. There are 
reservations about specifics but not the basic idea of the 
Precinct. An appropriate first step would be to have a more detailed 
discussion regarding the consultant study with the owners/agencies 
and interested Civic organizations. Wider public reaction could 
be obtained through the media and a public meeting in the area. 
These discussions would confirm whether the Precinct concept is 
generally supported and indicate areas of further investigation. 
The Director of Planning and City Engineer would then report back 
to Council with recommendations for further work on zoning and 
development guidelines, traffic and parking studies and methods 
of achieving improvements to the streets and landscape. 

The members of the Committee felt that the Precinct idea should 
be approved as a basis for further discussion but did not feel that 
the officials should be instructed at this time to report on recom- 
mendations to implement the concept. The Agencies and the City 
should work together and come to some agreement for the area without 
committing the City to a great deal of money. 

The Committee, 
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RECOMMENDED 

A. THAT the concept of developing a special Precinct in the 
area west of City Hall be approved as a basis for further 
discussion. 

B. THAT the Director of Planning and City Engineer carry 
out detailed discussions of the Consultant's Report, 
"Twelfth Avenue Precinct Primer", with owners and Agencies, 
other Civic and Government Departments, interested Civic 
organizations and the general public and report back. 


The meeting adjourned at approximately 3:00 p.m. 

FOR COUNCIL ACT10^3 SEE PAGE(S)...{|22. 
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STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


OCTOBER 19, 1978 


A meeting of the Standing Committee of Council on Community Services 
was held on Thursday, October 19, 1978, in Committee Room No. 1, 
Third Floor, City Hall, at approximately 1:30 P.M. 


PRESENT: Alderman Rankin, Chairman 
Alderman Bellamy 
Alderman Ford 
Alderman Gerard 
Alderman Marzari 

COMMITTEE CLERK: H. Dickson 


Adoption of Minutes 

The Minutes of the joint meeting of the Community Services and 
Planning & Development Committees on September 28, 1978, and the 
Minutes of the Community Services Committee meetings on September 
28 and October 5, and the Special meeting of the Community Services 
Committee on October 12, 1978, were adopted. 


Recorded Vote 

Unless otherwise indicated, votes of the Committee on all items 
are unanimous . 


RECOMMENDATION 

1. Extension of "Pub" Hours - 

Ambassador Hotel, 773 Seymour Street 

The Committee had before it for consideration a Manager's 
report dated October 4, 1978, in which the Acting Director of 
Permits & Licenses reported as follows: 

"A letter has been received from the Ambassador Hotel, 773 Seymour 
Street, requesting Council approval to keep their Class A "Pub" 
open from 10:00 A.M. to 12 midnight, the same hours as their beer 
parlour. 

The Police Department advise they have no objection to the "Pub" 
remaining open until midnight. 

In view of the comments from the Police Department, who are 
responsible for patrolling liquor premises, I recommend the 
request from the Ambassador Hotel be approved." 


Mr. K. Armstrong of the Permits & Licenses Department appeared 
before the Committee on this matter and advised similar applications 
had been received from the Stratford Hotel, 296 Keefer Street, and 
from the Europe Hotel, 43 Powell Street. 

In the case of the Stratford Hotel, the hours requested for 
the "pub" are 10:00 A.M. to 12:00 midnight Mondays through Thursdays 
and 11:00 A.M. to 1:00 A.M. Fridays and Saturdays. The Europe 
Hotel applied for permission to operate its "pub" from 11:00 A.M. 
to 1:00 A.M. Monday through Saturday. 
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Mr. Armstrong recommended approval of the requests from the 
Stratford and Europe Hotels and reminded the Committee that under 
the Provincial Liquor Act such "pubs" are required to close at 
11:00 P.M. unless the City agrees to an extension. In all three 
cases, the applications to extend the "pub" hours would provide 
for the three "pubs" to close at the same times as the existing 
beer parlours in each hotel. 

Following discussion, it was 

RECOMMENDED 

THAT the following applications be approved: 

a) that the Ambassador Hotel operate its "pub" 
from 10:00 A.M. to 12:00 midnight; 

b) that the Stratford Hotel operate its "pub" 
from 10:00 A.M. to 12:00 midnight Mondays 
through Thursday, and from 11:00 A.M. to 
1:00 A.M. Fridays and Saturdays; and 

c) that the Europe Hotel operate its "pub" 
from 11:00 A.M. to 1:00 A.M. Monday through 
Saturday. 


2 . Windmill Cabaret, 1047 Granville Street 

At the Community Services Committee meeting on Thursday, 
October 5, 1978, it was recommended that the attached Manager's 
report dated September 21, 1978, on compliance with fire safety 
regulations in Downtown cabarets be received. 

Subsequent to that meeting, the operator of the Windmill 
Cabaret, Mr. Mike Klepl, requested an opportunity to be heard 
and the Chairman instructed the Windmill Cabaret be placed on 
the agenda this date. 

Appearing before the Committee on this matter were Mr. M. 
Klepl, the Chief Fire Warden and a representative from the Police 
Department . 

During discussion, Mr. Klepl refuted a statement contained 
in an appendix to the Manager's report of September 21, 1978 
that there was no doorman at the Windmill Cabaret when police 
inspected the premises. 

Mr. Klepl noted the appendix to the Manager's report contained 
a statement that the cabaret was overcrowded by approximately 30 to 
35 persons when Police visited and he stated that was impossible. 

A spokesman for the Police Department said information he 
has from police officers on patrol is that the Windmill has a 
doorman on only two nights of the week, to which Mr. Klepl replied 
there is no doorman from 9:00 P.M. to 11:00 P.M. Mondays through 
Thursdays but there is at all other times up until 2:00 A.M. 

The Chief Fire Warden advised that the Windmill had been 
approved as a cabaret with a maximum capacity of 105 persons 
and since this number was imposed, the cabaret has extended its 
orchestra area, thus reducing the amount of floor space for 
patrons. The Chief Fire Warden added if a new fire exit is not 
provided, the department may recommend a maximum capacity of 
80 persons. 


Continued 
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Following further discussion, it was 
RECOMMENDED 

THAT the verbal submissions from Mr. M. Klepl, 
the Chief Fire Warden and the representative of 
the Police Department be received, and the Chief 
Fire Warden and the Police Department be requested 
to report back to the Community Services Committee 
in one month on the operation of the Windmill 
Cabaret, 1047 Granville Street. 


3 . Complaint re Rooming House at 634 East Georgia Street 

A letter dated October 10, 1978 from Ms. Jean Swanson of 
the Downtown Eastside Residents' Association, enclosing a petition 
signed by residents of 634 East Georgia Street, was referred by 
the City Clerk's Department to the Medical Health Officer on 
October 12, 1978 for a report to the Community Services Committee. 
However, the Chairman requested the letter be considered this 
date by the Committee. 

The Committee had before it for consideration the letter 
from Ms. Swanson (copy circulated) and Ms. Swanson, a spokesman 
for the residents of 634 East Georgia Street and the Medical 
Health Officer appeared before the Committee on this matter. 

A Mr. McLaren of 634 East Georgia Street told the Committee 
there are cockroaches and mice throughout the building. Ms. 
Swanson recommended the owner of the building be requested to 
appear before the Committee to discuss the matter. 

The Director of Environmental Health distributed to Committee 
members a memorandum dated October 19, 1978 (copy circulated), 
enclosing a record of inspections and actions by the Health 
Department from September 8, 1977 to October 18, 1978 pertaining 
to the lodging house at 634 East Georgia Street. 

The memorandum concluded with the following statements : 

"This building in our opinion requires major upgrading, including 
plumbing repairs. The Health Department has kept rooms in the 
building closed until they have been re-decorated and upgraded 
during the past year. These premises were included in the total 
of 485 rooms which the Department stated were due for closure 
in the next 60 days, at the last meeting of the committee. 

The Interim Operating Permit for this lodging house expires 
October 31, 1978 and unless major upgrading is carried out and 
competent management is provided the Health Department will 
not be in a position to renew the Operating Permit which will 
result in the closure of the premises." 

During discussion the Committee noted it may have cost the 
City close to $20,000.00 for the various inspections that had 
been made at this building and there was some consideration given 
to the City using the Standards of Maintenance By-law under which 
the City would carry out the necessary upgrading to the building 
and charge the owner. 


Continued 
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It was felt that the owner should be requested to appear 
before the Committee to discuss the matter. 

Following further consideration, it was 

RECOMMENDED 

THAT the memorandum dated October 19, 1978, from the 
Medical Health Officer regarding 634 East Georgia 
Street, be received and the matter be deferred to the 
next meeting of the Community Services Committee and 
Mr. Humphry Killam, operator of the building, be 
requested to appear; 

FURTHER THAT the City Manager provide the Committee 
a report under the Standards of Maintenance By-law 
showing the upgrading and renovations required to 
bring 634 East Georgia Street into full compliance 
with the Lodging House By-law. 


(In response to a question from the Health Department, the Chairman 
stated the Committee's action should not preclude the Health Depart- 
ment's normal processing of this situation.) 


4 . The 44 - Budget for 1979 

The Committee had before it for consideration a Manager's 
report dated October 13, 1978 (copy circulated) in which the 
Director of Social Planning reported on the operation of The 44 
which serves residents of the Downtown Eastside offering meals, 
recreation, bathing and laundry facilities. 

The report provided statistical information on the use of 
The 44, the cost-sharing between the Ministry of Human Resources 
and the City for the operation of the facility, and concluded 
with recommendations pertaining to the establishment of the 1979 
budget for The 44. 

Appearing before the Committee on this matter were Ms. Renata 
Shearer of the Social Planning Department and the manager of The 
44. 

It was 
RECOMMENDED 

A. THAT the 1979 budget for The 44 be approved as 
detailed in the Manager's report dated October 
13, 1978, and the amount of $132,458 be approved 
in advance of the 1979 operating budget as the 
City's share of operating and management costs 
in 1979. 

B. THAT the Director of Social Planning present the 
remainder of the budget ($302,175) to the Deputy 
Minister of Human Resources for approval. 

C. THAT City Council recommend that the Director of 
Personnel Services review the position of Clerk II 
and Doorman for proposed reclassification effective 
to January 1st, 1979. 


Continued 
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5 . Downtown Community Workers re Chronic Alcoholics 

The Committee had before it for consideration a Manager's 
report dated July 6, 1978 which had been deferred by the Committee 
on Thursday, July 13th to Thursday, July 27th, and the Committee 
at that time requested the Civil Liberties Association to comment 
on legal safeguards to protect the civil liberties of chronic 
alcoholics who should be treated. The Civil Liberties Association 
brief was received and placed on the agenda for July 27th but was 
again deferred as the Downtown Community Workers involved in this 
matter were not available. 

Also before the Committee this date were letters dated April 
12 and May 4, 19 78 from the Police Department and the Crown Counsel, 
respectively, and the brief dated July 20, 19 78 from the Civil 
Liberties Association (copies of all documents referred to are on 
file in the City Clerk's office) . 

Appearing before the Committee on this matter were the Medical 
Health Officer, representatives of the Social Planning and Police 
Departments and representatives of Downtown Community Workers. 

There was an extensive and detailed discussion on the need 
to intervene and provide some sort of treatment for the City's 
chronic alcoholics who have not, on their own accord, responded 
to efforts to alleviate their alcoholism. 

A spokesman for the Civil Liberties Association said the 
organization has no great quarrel with the proposal to detain 
alcoholism victims from 72 hours to five days but it does have a 
major concern over what it termed the radical proposal for 
alcoholics to be detained against their will for up to one year 
as suggested in the plan outlined in the Manager's report. 

The Civil Liberties Association spokesman said before long 
term non-voluntary treatment is even considered, certain require- 
ments should be satisfied and these should include an objective 
program and persuasive evidence that such program will work. 

The spokesman went on to point out the proposal contained in 
the Manager's report contains no clear objectives and states the 
proposal is not to correct a person's alcoholism but to interrupt 
the cycle. 

The Civil Liberties Association spokesman stated the 
Association does not know of any treatment program that works for 
alcoholism and there is no evidence that whatever is to be done 
with the alcoholics will accomplish any results. He concluded 
by stating that until some solution is found, there ought not to 
be compulsory treatment. 

During discussion, the Committee felt that it should proceed 
with its attempts to recommend some kind of a program to the 
Provincial Government; however, it was noted that some procedure 
should be incorporated to ensure that the chronic alcoholic; who 
is to be referred for compulsory treatment, is properly represented 
when a committal order is under consideration. 

The Committee also felt that if such a program were imple- 
mented, that once a client has entered a treatment centre, it be 
mandatory that his case and discharge date should be reviewed at 
least once a week. 

The Committee also questioned the proposal contained in the 
report that persons referred for treatment be held for up to 
twelve months, and it was generally agreed that six months should 
be the maxim\mi period. 


Continued . . . . 
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Clause No. 5 Continued 

Following further discussion, it was 
RECOMMENDED 

A. THAT the Committee's discussion on compulsory 
treatment of chronic alcoholics be deferred 
and that the Director of Social Planning, in 
consultation with the Medical Health Officer, 
prepare for the Committee a procedure listing 
step by step the measures to be taken in 
committing an alcoholic for compulsory treat- 
ment. 

B. THAT the Director of Social Planning provide 
for the Committee copies of the Ontario Health 
Act. 

C. THAT the Civil Liberties Association prepare 
for the Committee a proposal for an appeal 
process against a committal for compulsory 
treatment of alcoholism, including pertinent 
background information provided in the LeDain 
Commission report on the non-medical use of 
drugs . 


The meeting adjourned at approximately 3:10 P.M. 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


OCTOBER 19, 1978 


A meeting of the Standing Committee of Council on Planning 
and Development was held in the No. 2 Committee Room, Third Floor, 
City Hall, on Thursday, October 19, 1978 at approximately 1:30 p.m. 


PRESENT : Alderman Harcourt, Chairman 

Alderman Brown 
Alderman Gibson 

Alderman Kennedy (Items 1 to 3) 
Alderman Puil 

CLERK TO THE 

COMMITTEE : M. L. Cross 


RECOMMENDATIONS 

1. Monthly Status Report and Proposed Schedule for 
Rezoning Applications 

The Committee considered a memorandum dated October 12, 1978 
from Mr. H. W. Gray, Zoning Planner, forwarding the monthly status 
report of rezoning applications for the month of September, 197 8 
(on file in the City Clerk's office). 

In the memorandum Mr. Gray noted that the Zoning Division was 
requested to report to Council before the end of November, 197 8 on 
three rezoning applications along Kingsway and one application in 
Shaughnessy. In order to meet this schedule the Planning Department 
recommends that processing of several applications requiring sub- 
stantial analysis be deferred until all work is completed on nine 
applications to be reported to Council before the end of 1978. 
The applications to be deferred until 1979 are: 

- N/E Corner 57th and Hudson 

- S/W Corner Angus Drive and 75th Avenue 

- Text Amendment RM-3 

- 1105 West 57th Avenue 

- S/W Corner Hastings and Gore 

Mr. R. Scobie, Zoning Division, advised that he had been in- 
structed to report to Council on November 21, 1978 with respect 
to the rezoning application for 3338 and 3390 The Crescent in 
Shaughnessy. Mr. Scobie noted that he had received a letter dated 
October 18, 1978 from Mr. J. H. Hanson, Hanson-Erb, Architects, 
requesting that the application now be placed on hold until after 
the new year to allow alternative approaches to the development 
of the site to be considered. Mr. Scobie advised that the appli- 
cant had continuously been informed that unless amendments were 
undertaken to the proposed development the Planning Department would 
be recommending refusal of the rezoning application. At the last 
minute the Architects are requesting to have their application placed 
on hold. Based on the amount of staff time incurred on this appli- 
cation and the fact that the report to Council had been prepared, 
the Planning Department feels the applicants should file a new 
application and submit a new application fee if revisions are to 
be considered. 
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3. Encroachment - Lots 24 to 27, Block 32, D.L. 541 

N.E. Corner Dunsmuir and Howe Streets 


"The building situated on Lots 24 to 27, Block 32, D.L. 541 
encroaches upon the City streets and lane a maximum of S-j- inches. 

The encroachment of the building was validated by an agreement 
which expires on December 31 next and the owner has requested a renewal. 

I RECOMMEND that the encroachment of the building be validated 
by way of an agreement in accordance with the provisions of the Encroachment 
By-law at an annual rental of $15.00 in accordance withihe Recommendation 
of the Supervisor of Property 8. Insurance." 

Your Board RECOMMENDS the above-noted report of the City Engineer 
be adopted. 


4. S ewer on 12th Avenue between Spruce and Oak Streets 

"The existing sewer is surcharged and in very poor condition. The 
cost of replacement is estimated at $25,000. 

I RECOMMEND that $25,000 be appropriated for this work from 
Account Code 0116/7906, 'Miscellaneous - Unallocated', in the 1970 Sewers 
Capital Budget." 

Your Board RECOMMENDS the above-noted report of the City Engineer 
be adopted. 


5. Sewer on Charles Street between Slocan and PentiCton Streets 

"This sewer was inspected by T.V. and found to be in poor condition. 

The estimated cost of replacement is $20,000. 

I RECOMMEND that $20,000 be appropriated for this work from 
Account Code 0116/7906, 'Miscellaneous - Unallocated' in the 1970 Sewers 
Capital Budget." 

Your Board RECOMMENDS the above-noted report of the City Engineer 
be adopted. 


RECOMMENDATIONS : 


6. Freeway Connection - Georgia Viaduct to Highway 401 
- Appointment of Acoustical Sub-Co n sultant 

The City Engineer, Director of Planning and Director of Social 
Planning/Community Development, submit the following report: 

"On March 2nd, 1970, when approving the appointment of 
Phillips, Barratt , Hillier, Jones and Partners as 
Consultants, Council decided that the election, appoint- 
ment and costs of the Sub-Consultants would be subject 
to the approval of City Council. 

Phillips, Barratt, Hillier, Jones and Partners, in their 
letter of December 3rd, 1970, copy of which is circulated, 
have requested Council approval for the appointment of 
Barron and Strachan , Consulting Acoustical Engineers, 
to the Design Team. 
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A member of the Committee noted that the applicants had agreed 
to place the application on hold at the request of the City while 
the Shaughnessy Heights Property Owners' Association were under- 
taking the study of the area. The applicants are trying to change 
the application to what the City wants and their request to put 
the application on hold for two months while they undertake revisions 
should be approved. Another member of the Committee felt that the 
application should be placed on hold if the changes to the appli- 
cation were of a minor nature. If there were major changes requiring 
more staff time in analysis of the application, then a new applica- 
tion should be filed and processing fee paid. 

Mr. Scobie noted that since preparation of the status report 
an additional rezoning application within the Kingsway Study Area, 
3551 Kingsway, has been received. One application at Kingsway and 
Rupert may be delayed pending the receipt of further information. 
Mr. Scobie requested guidance as to whether to delay the reports 
to Council on the two applications so the four applications could 
be dealt with concurrently. The Committee directed Mr. Scobie not 
to hold up reporting any of the rezoning applications. Mr. Scobie 
noted that there was insufficient time between the November 21st 
reporting date to Council and the end of the year to hold a Public 
Hearing. Any Public Hearing on the Kingsway rezoning application 
would therefore be in 1979. 

Mr. B. Rice, Cecil F. Roberts & Parters, Architects, submitted 
a letter dated October 19, 1978 (on file in the City Clerk's office) 
to the Chairman regarding the rezoning application for 8699 Angus 
Drive (S/W Corner of Angus Drive and 75th Avenue) . Mr. Rice noted 
that the rezoning application was not being processed until 1979 
and requested the Committee to ensure that the application is 
considered no later than mid January. 

Mr. Scobie noted that the application was received mid August 
and was filed with minimal information. Mr. Rice advised that the 
application sets out the density, materials to be used, types of 
units, height restrictions, etc. Mr. Scobie advised that the 
Department has a site plan but no elevations and no information 
regarding appropriateness of the proposed land use, bearing in mind 
the adjacent residential and industrial uses. There is no informa- 
tion on the impact of the development on the surrounding area. 

Mr. G. Horner, Developer, advised that he had spoken to the 
Area Planner and City Engineer with respect to the proposed develop- 
ment. The Area Planner has advised the Citizens' Committee that the 
developer is no longer interested in a land swap with the City. He 
advised that he had been told that he did not need to submit full 
drawings for the rezoning applications but to set out the conditions 
which he was willing to be restricted to, i.e. density, height, etc. 
This has been submitted with the application. 

Mr. R. Youngberg, Associate Director, Area Planning, advised 
that it would be to everyone's advantage to have the full information. 
Much of the objection to the previous rezoning application came 
from the residents of the area. They will want to see what the 
development will look like. He noted that the City of Vancouver 
would also have to apply to the G.V.R.D. to amend the Official 
Regional Plan. 

The Committee suggested that the Architect meet with the 
Planning Department staff with respect to the required information. 
The Planning Department would report the results of the meeting 
to the next meeting of the Committee. 

Mr. Scobie requested that consideration of the application 
at 57th Avenue and Hudson Street be deferred to 1979 in order for 
it to be considered concurrent with the recently submitted applica- 
tion on an adjacent property (1105 West 57th Avenue) . The Committee 
agreed . 
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RECOMMENDED 

A. THAT the monthly status report of rezoning applications 
for the month of September, 1978 be received. 

B. THAT the following schedule for reporting rezoning appli- 
cations to Council be approved: 

Before 1978 

S/W Corner 45th and Cambie 

S/E Corner 16th and Burrard 

S/W Corner School and Tyne 

N/E Corner Kingsway and Rupert 

S/S Kingsway between Battison and Lincoln 

3551 Kingsway 

3665 West 10th Avenue 

S/E Corner Nelson and Thurlow 

6905 Victoria Drive 

In 1979 

N/E Corner 57th and Hudson 
1105 West 57th Avenue 
S/W Corner Angus and 75th Avenue 
S/W Corner Hastings and Gore 
Text Amendment RM-3 

C. THAT the rezoning application for 3338 and 3390 The Crescent 
be placed on hold for two months and the Director of Plan- 
ning report to the next meeting of the Committee on approxi- 
mate costs incurred in processing the present application. 

D. THAT the applicant for the rezoning application at 75th 
Avenue and Angus Drive meet with the Zoning staff to 
discuss the further information requested; the 
results of the discussion to be reported to the next 
meeting of the Committee. 


2. Office Development in C-2 Districts and Retail Development 
as an Alternative Ground Level Use 


The Committee considered a report of the City Manager dated 
October 3, 1978 (copy circulated) in which the Director of Planning 
advises that after considerable opposition to proposed text amend- 
ments to the C-2 District Schedule to make 'office' a conditional 
use if the FSR exceeded 1.20 or if the office space exceeded 5,000 
sq. ft., it was agreed to withdraw the application. The application 
might possibly be reinitiated if office development activity con- 
tinued to mount in the C-2 districts. 

The Planning Department has monitored the office development 
activity in C-2 districts and concludes that the anticipated rapid 
increase of development of regional offices has not materialized. 

A more significant observation of C-2 development activity 
relates to the location of office construction around potential 
LRT stations, e.g. the intersections of Broadway/Commercial and 
41st/Boulevard . This could be indicative of the type of develop- 
ment pressure we might expect with LRT in future and bears serious 
consideration in any evaluation of the positive and negative impacts 
of rapid transit on regional town centres. 

When dealing with the issue of offices in C-2 districts. Council 
also expressed concern that these developments may be interfering 
with the retail continuity of ground floor frontage on commercial 
streets. The Planning Department was instructed to report on ways 
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and means of encouraging the development of store space (suitable 
for retailing) on the ground floor of new office developments. 
The Planning Department has investigated the matter and is of the 
opinion that no City-wide action is necessary. 

Retail continuity, while an important objective of the proposed 
'ground floor store space' policy, was not the only objective. 
Presumably, if ground floor space in new developments had to be 
designed for use by retailers, then the amount of space potentially 
available for use by regional offices would be correspondingly re- 
duced. While this could be true, the Planning Department does not 
agree that this is the best way to achieve a reduction in office 
space development. Such action then suggests that more retailing 
in C-2 districts should be promoted. If applied on a City-wide 
basis, this could be an inappropriate position as well. 

The report concludes that there is no need at this time to 
introduce changes to the C-2 District Schedule text which would 
limit office development densities or require ground floor store 
space in all new C-2 office developments. The Planning Department 
believes that more careful consideration must be given to the effects 
of increasing the amount of land zoned for district commercial use. 

The Committee, 

RECOMMENDED 

A. THAT the Planning Department discontinue regular 
reporting of C-2 office activity but continue to monitor 
larger office developments and report back if, in their 
opinion, a trend appears which seems to threaten the 
employment objectives of the Livable Region Program. 

B. THAT Council adopt no City-wide measures to require or 
encourage the development of ground floor store space 
in new office developments in C-2 districts; but leave 
open the option of employing such measures in special 
areas where, having regard to existing retail space and 
market demand as well as other factors, study can demon- 
strate the value and benefit of such action. 

3. Design and Location Guidelines for Housing Families in 
the Inner City 

The Committee considered a report of the City Manager dated 
October 10, 1978 (copy circulated) forwarding a report of the 
Director of Planning dated October 10, 1978 (on file in the City 
Clerk's office). Also circulated was a synopsis of the report, 
"Housing Families at High Densities" prepared by the City Planning 
Department (on file in the City Clerk's office and the Planning 
Department Library) . The report is to be used as a resource docu- 
ment as it outlines needs, principles and recommendations for 
designing medium and high density housing for families with young 
children. 

Dr. A. McAfee, Overall Planning Division, advised that on 
several occasions Council has discussed the quality, quantity, 
location and community impact of housing families at high densities. 
The Director of Planning has been requested to "investigate and 
report back on areas of the City where it would be appropriate to 
require large rental developments to design and set aside a portion 
of these developments specifically for children" and "to develop 
criteria and guidelines for family housing". 

The reference document identifies problems being experienced 
in developing successful high density accommodation for households 
with children and recommends design and location guidelines to 
improve the quality of such developments. 
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The basic design guidelines contained in the reference document 
and the report of the Director of Planning identify 12 basic 
principles for the design of high density family housing. 

Site Selection 

- near to community facilities 

Project Size 

- strive to keep projects or clusters to within 20 to 30 
units per grouping 

Project Design 

- compatible in scale and materials to the surrounding 
community 

Community Identity 

- clusters of manageable size, units providing opportunities 
for personalization, project community meeting facility 

Territoriality 

- clear responsibilities for upkeep and surveillance, 
adequate security 

Privacy 

- visual and acoustic privacy, adequate personal space 
Circulation 

- adequate width routes and stairs to accommodate children's 
needs, accessible to the handicapped 

Open Space 

- adequate communal and private spaces 

Children's Play 

- equipped preschool play area 

Children's Safety and Supervision 

- provision for safe use by children on project size 
and in units, ground-orientation 

Unit Size 

- minimum two bedroom size for family use 
Unit Interiors 

- adequate size, storage, functional separation, maintenance 
ease 

The report ot the City Manager dated October 10, 1978 states 
in part: 

"The study indicated that it is possible to design housing in 
the Inner City suitable for families with young children pro- 
vided several guidelines with respect to project location, 
size and play facilities are met. However, analysis of the 
cost implications of incorporating these features in high 
density housing suggests that while some features add little 
additional cost, several of the guidelines are expensive to 
implement. If the objective is to house families of very 
modest means in new inner city accommodation, subsidies deeper 
than those available under the new federal Low Income Housing 
Program will be required. 

The Director of Planning believes that we should continue to 
provide opportunities for children to live in the Inner City. 
However, based upon this study which has identified problems 
arising in inadequate high density family housing, the Director 
of Planning is prepared to recommend that we would be better 
off not to attempt to build for families if the needs of young 
children cannot be adequately provided for. A subsequent report 
will discuss the demand for and supply of family housing in 
the City. " 
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RECOMMENDED 

A. THAT Council thank the Federation of Canadian Municipalities 
for their financial support of the Housing Families at 

High Densities study. 

B. THAT the Director of Planning make the resource document. 
Housing Families at High Densities , available at cost 

to architects and developers of multiple housing and 
encourage the incorporation of basic housing livability 
principles outlined in the study. 

C. THAT it shall be the policy of Council, when developers 
are seeking special concessions from the City (such as 
a rezoning, increased floor space ratio through the 
"bonus provision" or the purchase of City lands) , the 
Director of Planning will have regard to the guidelines 
when taking or recommending action on the assistance 
request. 

D. THAT Council request senior governments to similarly 
encourage developers proposing family housing through the 
aid of government grants or loans to comply with the 
"spirit" of the guidelines outlined in the Housing Families 
at High Densities document. 

E. THAT the Director of Planning enter into discussions with 
senior government officials on the cost implications of 
meeting family needs with the objective of developing 
maximum house price cost guidelines which reflect the 
costs of meeting these needs in the inner city of Vancouver. 

F. THAT the provision of a density bonus option for family 
housing currently available under the RM-3A1 Zoning 
Schedule not be extended to other multiple zoned areas 
of the City. 

G. THAT given the guidelines regarding optimum project size 
and the difficulty of combining family and non-family 
housing and while acknowledging that children can be 
accommodated in larger developments providing conditions 
described in the guidelines are met, it is considered 
inappropriate to require large developments to set aside 

a portion of the building for families with young children. 

4 . Review of Local Area Planning: Progress Report 

The Committee considered a report dated October 10, 1978 
(copy circulated) which the City Manager submitted for the informa- 
tion of the Committee. Also circulated was a document entitled 
"Public Response to a Review of Local Area Planning" , printed Sep- 
tember, 1978 (on file in the City Clerk's office) which contained: 

- Report of the Chairman of the Conference of Local Area 
Planning and Neighbourhood Improvement Program Committees. 

- Minutes of the Conference of Local Area Planning and 
Neighbourhood Improvement Program Committees, October 23, 
1977. 

- Briefs and Submissions from the Public. 


Mr. R. Youngberg, Associate Director, Area Planning, advised 
that many issues affect local area planning: 

- Council has instructed all Departments to reduce their 
operating budgets . 
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- The cost-shared Neighbourhood Improvement Program expired 
in March, 1977 — existing programs can be completed but 
no new programs can be initiated. 

- The agreement for the Federal Program intended to replace 
N.I. P., the Community Services Grant Program has not been 
signed by the Provincial and Federal Governments. The Federal 
Government has been making budget cuts and this program may 

be reduced in scale or dropped entirely. 

-If the voters choose to elect Aldermen by wards this will 
have an effect on the planning services to areas of City. 


The Department is faced with the dileirana that much of the 
Area Planning Staff is temporary and will be lost to the Department 
by 1981. Staffing and servicing of Local Area Planning will be 
reported in 1979 beginning with the Planning Department Work Program 
early in the year. 

The Committee was concerned that the Community Services Grant 
Program agreement had not been signed and that the level of funding 
may be reduced from that which the City received under the Neigh- 
bourhood Improvement Programs. 

After discussion the Committee, 
RECOMMENDED 

A. THAT the report of the City Manager dated October 10, 1978 
be received. 

B. THAT the Federal and Provincial Governments be urged to 
sign the Community Services Grant Program agreement 
immediately and that the City be allocated the same or 
an increased level of funding as that received under the 
Neighbourhood Improvement Programs. 


(Alderman Kennedy left the meeting during discussion of the 
above item.) 


The meeting adjourned at approximately 3:00 p.m. 
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TRANSPORTATION 
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A meeting of the Standing Committee of Council on 
Transportation was held on Thursday, October 19, 1978, in the 
No. 1 Committee Room, third floor. City Hall, at approximately 
3:30 p.m. 

PRESENT: Alderman W. Kennedy, Chairman 

Alderman H. Rankin 
Alderman D. Bellamy 
Alderman M. Ford 

ABSENT: Alderman M. Harcourt 

COMMITTEE CLERK: E. Bowie 


The minutes of the meeting of October 5, 1978, were adopted. 


RECOMMENDATION 

1 . Arbutus Street and 33rd Avenue 

At the Standing Committee on Transportation meeting on 
August 10, 1978, Mr. E. T. Linnell and Mr. R. Lund, representing 
residents in the area adjacent to 33rd Avenue and Arbutus Street, 
addressed the Committee in support of their petition concerning 
traffic problems in the area. 

At the conclusion of discussion on this matter, the 
Committee recommended: 

'That the Chief Constable be requested to conduct 
a thirty-day surveillance of traffic conditions 
in the vicinity of 33rd Avenue and Arbutus Street 
for report back to the Committee.' 

The Committee had for consideration a Manager's Report 
dated September 6, 1978 (circulated), in which the City Engineer 
and the Chief Constable review the traffic conditions in the 
area and report on the results of the surveillance program. 
Mr. E. T. Linnell and Mr. R. Lund were present for discussion 
on this item. 

Staff Sergeant K. McLarty reported that the surveillance 
at this intersection had taken place between August 6th and 
September 23rd, 1978, which was longer than the thirty-day 
surveillance requested. He said that in this time, 515 traffic 
tickets had been issued, but the accident rate at this intersection 
is still lower than other areas of the city. Mr. Linnell and 
Mr. Lund while agreeing with the recommendation that the Committee 
urge the Province to re-introduce a fine and point system for 
traffic violations, did not believe that this would be an 
immediate solution to their problem. They requested police 
attendance in this area on a continuous basis. 

Staff Sergeant McLarty told the Committee that at present, 
there are 42 traffic policemen working in two shifts. There is 
a computer program used which identifies high accident areas in 
the city and the times they occur. The scheduling of traffic 
officers is controlled for the most part by this method. 
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In discussion, the Committee, while agreeing that there is 
definitely a problem in this area, could not suggest that it 
take precedence over other areas in the city. The Committee 
requested the Engineering Department to check if the criteria 
for yellow flashing lights would apply to this area. 

The current provincial system of point accumulation is not 
an effective deterrent to traffic violations. Offenders accept 
Traffic Violation Reports with no sense of receiving a penalty, 
although in some cases, it would be reflected in higher insurance 
premiums at a later date or they may have their Driver's 
Licence suspended. However, the immediate sense of penalty is 
lacking, and it is suggested that a dual system such as Ontario 
applies of both points and a fine would be the only reasonable 
approach . 

Following discussion, the Committee 
RECOMMENDED 

A. THAT no action be taken on signing of speed limits 
in the area of 33rd and Arbutus beyond the current 
City practice; 

B. THAT the Committee support a request to have the 
Province re-introduce a fine and point system for 
traffic violations; and 

C. THAT the City Engineer report on the proposed 
installation of a yellow flashing light northbound 
on Arbutus Street approaching 33rd Avenue. 

2. Pedestrian Actuated Signal - Frontenac Street and 49th 
Avenue 


On the 18th of July, 1978, a letter was received from the 
Vancouver School Board requesting Council to erect a flashing 
amber sign "PREPARE TO STOP WHEN AMBER LIGHTS FLASHING", a 
half a block west of the existing pedestrian activated crosswalk 
light on 49th Avenue and Frontenac. 

The Committee had for consideration a Manager's Report 
dated September 22, 1978 (circulated), in which the City Engineer 
examines this request for a flashing amber warning sign to face 
westbound motorists approaching the pedestrian signal at this 
location. The report states that a flashing amber warning sign 
is warranted only at traffic signal approaches which have sub- 
standard sight distances and/or steep grade conditions where 
additional warning of a red signal indication is required for 
motorists to stop safely. It is not meant to draw motorists' 
attention to a signal which is readily visible and in an area 
with flat grades. An installation of such a sign for westbound 
traffic would cost approximately $3500. 

An alternative to the installation of a flashing amber 
warning sign would be to provide a regular timed relationship 
between the signals of 49th Avenue at Frontenac Street and at 
Boundary Road. The pedestrian signal at Frontenac Street could 
be set so that it would not interrupt the platoon of traffic 
leaving the signal at Boundary Road. This is a simple operation 
to perform and several pedestrian signals in the city have been 
set in this manner. 

Mrs. Pam Glass of the Vancouver School Board was present 
and advised the Committee that the Board was in agreement with 
the suggestion of new signal timing. 


./3 
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Report to Council (IV - 3) 

Standing Committee on Transportation 
October 19, 1978 


Clause 2 continued 

The Committee 
RECOMMENDED 

A. THAT the pedestrian actuated signal at 49th Avenue 
and Frontenac Street be delayed with a timed 'walk' 
feature and that a timed relationship between the 
signals at Frontenac Street and Boundary Road be 
established. 

B. THAT the effects of recommendation "A" above be 
monitored by the Engineering Department for report 
back to the Standing Committee on Transportation 
in six months. 

3 . Bus Zones on Main Street 

The Committee had for consideration a Manager's Report 
dated October 11, 1978 (circulated) , in which the City Engineer 
reports on a proposal to replace certain bus stops southbound 
on Main Street. 

Bus stops currently exist southbound Main Street at 22nd, 
24th, 26th and 28th Avenues. The proposal is to replace the 
stops at 24th and 26th Avenues with one new stop at 25th Avenue. 

B.C. Hydro have been consulted and approve of the proposed 
changes. The Riley Park local area planner also approves of 
the modification. 

The Committee 

RECOMMENDED 

A. THAT the bus stop on southbound Main Street at 
24th Avenue be cancelled; 

B. THAT the bus stop on southbound Main Street at 
26th Avenue be cancelled; and 

C. THAT a bus stop be established on southbound 
Main Street at 25th Avenue. 


4. Classification of 1st Avenue as a Transit Route 

The Committee had for consideration a Manager's Report 
dated October 10, 1978 (circulated), in which the City Engineer 
requests that 1st Avenue from Clark Drive to Highway 401 be 
designated as a City of Vancouver Transit Route. 

Mr. D. Rudberg, Assistant City Engineer, spoke to the 
Committee stating that satisfactory alternatives to the present 
truck route are available in the form of Hastings Street and 
Broadway. A request was received from Greyhound Lines of 
Canada to classify 1st Avenue from Clark Dri ^e to Highway 401 
as a transit route because of it being a direct entry and exit 
from the Trans-Canada Highway to the downtown bus depot. Mr. 
Rudberg stated that buses have been using 1st Avenue to the 
freeway for a number of years with no problem, however, most of 
these buses have three axles and are therefore not legally 
permitted on this street. Following a short discussion, the 
Committee 

RECOMMENDED 

THAT 1st Avenue from Clark Drive to Highway 401 be 
designated a City of Vancouver Transit Route. 

***** 

The meeting adjourned at approximately 4:10 p.m. 

FOR COUNCIL ACTION SEE ?A6E(S),. iS. 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


OCTOBER 19, 1978 


A meeting of the Standing Committee on Finance and Administration 
was held on Thursday, October 19, 1978, in Committee Room No. 3, 
Third Floor, City Hall, at approximately 3:30 p.m. 


PRESENT : Alderman Brown, Chairman 
Alderman Gerard 
Alderman Gibson 
Alderman Marzari 
Alderman Puil 

COMMITTEE 

CLERK : G. Barden 


RECOMMENDATION: 


1. Bicycle Registration Unit 

The Committee considered the attached Manager's report dated 
October 10, 1978, recommending that the Bicycle Registration Unit be 
disbanded. The Police Board approved the following recommendations 
in this regard: 

(a) The Bicycle Registration Unit be disbanded. 

(b) That the licensing of bicycles within the City of 
Vancouver be discontinued and representation be made 
to City Council requesting withdrawal of Bylaw 4572 
regarding the registration of bicycles. 

(c) That one civilian Bicycle Inspector be transferred 
to the Finance and Property Section and that the 
Finance and Property Section assiame responsibility 
for the storage of bicycles. 

(d) That the remaining Bicycle Inspector and Clerk Cashier 
be absorbed into vacant positions within the City's 
workforce. 

(e) That the Police Department maintain control and res- 
ponsibility over the building adjacent to the Oakridge 
Substation for the purpose of bicycle storage and 
needed office expansion. 

The above recommendations are based on an analysis carried out 
by the Police and described in a report dated September 13, 1978, 
which is on file in the City Clerk's office. 

Sgt. I. Battcock and Constable R.M. Chalmers attended the meet- 
ing and reported that there were no "identification programs" when 
the Registration Unit was instituted. The registration of bicycles 
has since dropped off and following a review of the registration 
service, it was felt there is no reason bicycles should be treated 
any different from any other valuable property. The registration 
service should be discontinued and bicycles be included in the 
"identification program" and be marked with Social Security Nvimbers. 



cont ' d 
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Board of Administration, December 18, 1970 (WORKS - 3) 

Clause 6 Continued 


The objectives of the preliminary acoustic survey will 
be as outlined below: 

'(a) To identify any major acoustical problems associated 
with the several alternate geographic locations and 
physical constructions of the highway. 

(b ) To provide a preliminary estimate of the expected 
sound pressure levels in the vicinity of the highway 
and to predict the general effects of this noise upon 
the neighbouring community. 

(c) Identify, in the course of the work described in the 
above, the directions in which future detailed acous- 
tical design work should proceed in order that the 
proposed East-West Approach Route should be as acous- 
tically acceptable, to the surrounding neighbourhood, 
as is practically possible.' 

The estimated cost of this work is $2000. 

Your officials agree that this work should be done and the 
firm of Barron and Strachan is the most experienced firm 
available locally to do it. 

Depending on the findings of this investigation, it may be 
necessary to commission further design assistance to minimize 
acoustical problems which are not resolved by alignment 
changes. The extent of any such additional work is not 
known at this time and is, therefore, not included in this 
proposal. It is, however, anticipated that the cost of 
any further work of this nature would be covered by the 
contingencies item in the appropriation approved for the 
overall Study. 

We therefore RECOMMEND: 

(i) The appointment of Barron and Strachan as Acoustical 
Sub-Consultant to the Design Team. 

(ii) The cost of their services be covered out of the 
contingencies sum, at an estimated $2000." 

Your Board 

RECOMMENDS the adoption of the above report of the City 
Engineer, Director of Planning and Director of Social 
Planning/Community Development. 


7 . Demolition and Removal of Georgia Viaduct 

The Deputy City Engineer reports as follows :- 

"On October 26, 1970, tenders were received by the City 
Clerk for the Demolition and Removal of the Georgia Viaduct. 

Five bids were opened and referred to the City Engineer for 
tabulation and report. 

The low bid of $679,843.00 was submitted by Cleveland 
Wrecking Company of Los Angeles, California. The second 
low bid of $730,153.00 is 7.4% higher. It was submitted 
by Johnston Terminals Limited of Vancouver, B.C. Both 
amounts are within the funds allocated for this portion of 
the Georgia Viaduct Replacement project. 


/Continued 
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Report to Council 

Standing Committee on Finance & Administration 

October 19, 1978 (V-2) 


Clause #1 continued: 


On questioning, the Police representatives advised that they will 
be embarking on a school program to mark bicycles and bicycle shops 
will be encouraged to mark bicycles they sell. 

Following further discussion, it was 

RECOMMENDED 

(A) THAT the Bicycle Registration Unit be disbanded. 

(B) THAT By-law 4572 be repealed. 

(C) THAT one Bicycle Inspector and the Clerk Cashier 
position be eliminated and the incumbents trans- 
ferred to the first available appropriate positions. 


2 . Fringe Benefits for Disabled Employees 

The Committee considered the attached Manager's report dated 
September 13, 1978, wherein the Director of Personnel Services and 
the Director of Occupational Health reported on fringe benefits 
for disabled employees. Also attached is a report dated September 
18, 1978 prepared by the Equal Employment Opportunity Officer out- 
lining Disability, City Practice, Fringe Benefits and Cost Implica- 
tions, Sick Leave Entitlement, Group Life Insurance and suggested 
Improvements to the Fringe Benefit Package. 

Following discussion, it was 

RECOMMENDED 

(A) THAT disabled employees be covered under all fringe 
benefit plans, including Group Life Insurance and 
Sick Leave Entitlement, in the same manner as other 
employees and that we explore methods of monitoring 
use of these plans by disabled employees. 

(B) THAT inclusion of new employees with progressive 
disabilities in new fringe benefits with high costs 
be considered if and when such new benefits are 
negotiated. 


The meeting adjourned at approximately 3:45 p.m. 


* * * * * 


m COUNCIL ACTIOS^ SEE PAGE(S)..3?3 
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PART REPORT TO COUNCIL 



STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


OCTOBER 26, 1978 


A meeting of the Standing Committee of Council on Planning 
and Development was held in the No. 1 Committee Room, Third Floor, 
City Hall, on Thursday, October 26, 1978 at approximately 3:30 p.m. 


RECOMMENDATION 

1 . Floor Space Ratio and Floor Areas of Apartment Buildings (Lofts) 

The Committee considered a report of the City Manager dated 
September 26, 1978 (copy circulated). 

City Council on September 12, 1978 approved the following recom- 
mendation of the Standing Committee on Planning and Development in 
its report dated August 31, 1978: 

"That the Acting Director of Permits and Licenses and the 
Director of Legal Services determine the date of sale and 
purchaser of the units in question at 1345 West 15th Avenue 
and investigate methods of enforcement of the existing 
buildings that do not comply with the By-law and report back." 

In the report the Acting Director of Permits and Licenses and 
the Director of Legal Services list the owners of the penthouses at 
134 5 West 15th Avenue which contain lofts in excess of the floor 
space ratio. There is no public record which would determine the 
actual date of sale of the units as this date may predate the regis- 
tration by as much as 6 weeks. 

With respect to enforcement action the officials recommended 
that normal enforcement action of the violations outlined in the 
City Building Inspector's letter of November 18, 1977 be proceeded 
with and the owners of the subject units and the Strata Council be 
instructed to restore the building to that as approved by Building 
Permit #B82081 and Development Permit #75202 within 30 days of 
Council's approval of this report. 

In the report the City Manager states that it is unrealistic 
to expect that the City can continuously and perpetually monitor 
all the dwelling units to ensure that the lofts are not occupied. 
In his opinion, it is also unreasonable to put the owners to the 
expense of making structural changes to prevent occupancy of the 
lofts, which can later be reversed by the owners at added expense. 


PRESENT 


Alderman Harcourt, Chairman 
Alderman Brown 
Alderman Gibson 
Alderman Puil 


ALSO 
PRESENT 


Alderman Ford 
Alderman Gerard 


CLERK TO THE 
COMMITTEE 


M. L. Cross 
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Part Report to Council 
Standing Committee of Council 
on Planning and Development 

October 26, 1978 (VII-2) 
Clause No. 1 cont'd ; 

Council has already agreed that henceforth no lofts will be 
allowed unless they are counted as part of the permitted floor 
space ratio. 

Concerning the existing lofts in units now privately held, 
the City Manager suggests that we permit their occupancy despite 
the excess FSR, as long as such occupancy meets reasonable safety 
requirements . 

On the other hand, the City Manager sees no reason why the 
City should not enforce fully other aspects of the By-laws and 
deal with the violations in areas now controlled by the Strata 
Council (parking, locker rooms, etc.). 

Hence, the City Manager recommends that normal enforcement 
of the violations proceed, with the exception that respecting the 
addition of the loft spaces in the penthouse dwelling units that 
Council instruct the Acting Director of Permits and Licenses to 
withhold enforcement action respecting the increased FSR as it 
applies as the result of the lofts and that the City Building 
Inspector conduct an inspection of each of the penthouse dwelling 
units to determine what alternate fire safety provisions may be 
incorporated so as to allow the continued use of the lofts. 

Mr. J. Seddon, Solicitor, appeared on behalf of the Strata 
Council for Sunrise West Apartments, advising that the owners were 
requesting sufficient time to determine what remedial steps would 
be necessary to bring the building into conformity with the By-law 
regulations. He noted that the owners had bought apartments in the 
building after the letter had been sent to Mr. Molnar in November, 
1977 outlining the By-law violations. The Strata Corporation, Sun- 
rise West Apartments, were never advised of the existence of the 
letter and were not made aware of the violations until the Chairman 
of the Strata Corporation was contacted with respect to the report 
now before the Committee. He stated that the owners of the pent- 
house apartments were agreeable to the recommendation of the City 
Manager . 

The Committee agreed that the owners of the penthouse apart- 
ments should not be required to remove the lofts providing that 
occupancy meets reasonable safety requirements. 

Mr. F. Bowers, City Manager, advised Mr. Seddon that new plans 
would have to be drawn up indicating the building in its present 
form, a building permit would have to be applied for and the Fire 
By-law would have to be adhered to. In the case of a breach of a 
By-law the recourse is to the Board of Variance. 

A member of Council enquired if the builder could be requested 
to appear before Council to show Council why his license should not 
be suspended. He is building dwellings at variance with two 
By-laws and the owners are being asked to restore the building to 
that as approved by the Development and Building Permits. 

In answer to a question as to who was going to have to pay for 
the required changes to the building Mr. A. Molnar, Realmar Develop- 
ments (#2) Corporation, advised that he was fully responsible and 
will do whatever is needed to bring the building up to acceptable 
standards. 

The Committee agreed that normal enforcement with respect to 
the violations in the common areas of the building should proceed. 
This would be done administratively with Mr. R. Hebert, Acting 
Director of Permits and Licenses , advising Mr. Molnar exactly what 
should be done to bring the building into conformity. If there are 
are any problems the Committee to be advised but otherwise the 
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Part Report to Council 
Standing Committee of Council 
on Planning and Development 

October 26, 1978 (VII-3) 
Clause No. 1 cont'd : 

question is to be treated as an enforcement matter. Mr. T. Keast, 
Solicitor, appeared on behalf of an owner of a penthouse unit 
enquiring whether the withholding of the enforcement would apply 
for the life of the dwelling unit. Some owners were concerned 
that the fact the dwelling units exceeded the FSR would affect the 
resale at a future date. The Chairman advised that the recommenda- 
tion of the Manager indicated that no action would be taken with 
respect to the FSR as it applies as a result of the existing lofts 
and would apply no matter who owned the dwelling units. 

RriCOiUTIIDED 

A, THAT normal enforcement of the violations proceed with 
respect to the building at 1345 West 15th Avenue, with 
the exception that respecting the addition of the loft 
spaces in the penthouse dwelling units Council 
instruct the Acting Director of Permits and Licenses to 
withhold enforcement action respecting the increased 
Floor Space Ratio as it applies as the result of the lofts. 

B. THAT the City Building Inspector conduct an inspection 

of each of the penthouse dwelling units at 1345 West 15th 
Avenue to determine what alternate fire safety provisions 
may be incorporated so as to allow the continued use 
of the lofts. 


* * * * 


The 


meeting adjourned at approximately 4:15 p.m. 
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CITY OF VANCOUVER 
SPECIAL COUNCIL - OCTOBER 31 1978 
PUBLIC HEARING 


A Special Meeting of the Council of the City of Vancouver 
was held on Tuesday, October 31, 1978, at approximately 7:45 p.m. 
in the Council Chambers, Third Floor, City Hall, for the purpose 
of holding a Public Hearing to amend the Zoning and Development 
By-law and the Sign By-law. 

PRESENT ; Mayor Volrich 

Aldermen Bellamy, Brown, Ford, 

Gerard, Gibson, Harcourt, 
Kennedy, Puil and Rankin. 

ABSENT ; Alderman Marzari 

CLERK TO THE 

COUNCIL: M. L. Cross 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Rankin, 
SECONDED by Aid. Brown 

THAT this Council resolve itself into Committee of the 
Whole, Mayor Volrich in the Chair, to consider proposed amend- 
ments to the Zoning and Development By-law and the Sign By-law. 

- CARRIED UNANIMOUSLY 

To aid the public present for the hearing, the Clerk read 
from the agenda that the Council had before it. 


1. Central Waterfront . 

An application was received from the Director of Planning 
as follows : 

(a) Proposed amendment to the Zoning and Development 
By-law to establish a new Comprehensive Development 
District to be known and described as "Central 
Waterfront District - (C.W.D.)", and to rezone 
various lands within the City to this new District. 

(b) Proposed establishment of an Official Development 
Plan relating to the "Central Waterfront District - 
(C.W.D.)" (in Item (a) above). 

(c) Any consequential amendments. 

(d) Proposed amendments to the Sign By-law No. 4810 
to establish sign regulations for the newly 
established Comprehensive Development District. 


Mr. R. Spaxman, Director of Planning, and Mr. H. Leung, 
Central Area Planning, outlined the history of the Central 
Waterfront zoning and described the components of the draft 
Official Development Plan. 

The Mayor called for speakers for or against the application 
and the following appeared: 
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Special Council (Public Hearing), October 31, 1978. . . 2 


Central Waterfront 


- Commissioner Ian Bain, Chairman, Vancouver Park Board, 
filed a brief indicating that the Board agrees with the general 
goals for planning the Central Waterfront. The major concern 
is that policy #2 re open space is too indefinite. Rather than 
stating approximately 32 acres of public open space should be 
provided and new development should strive to provide 
public open space equivalent to at least 40% of the development 
area, "should" and "should strive" should be replaced with 
"shall". 

- Mr. J. Barratt filed a brief on behalf of the Port of 
Vancouver reiterating the Port's discussions with Planning 
Department staff that residential use of their lands will be 
incompatible with the working waterfront. The same would apply 
to the CPR/Marathon lands as the rail and ferry operations are 
a vital element of the port functions. The National Harbours 
Board recommends adoption of the Central Waterfront Development 
Plan subject to an appropriate amendment eliminating residential 
use within the overall area covered by the Official Development 
Plan. 

- Mr. S. Rasekh presented a brief on behalf of the Central 
Waterfront Planning Study Group of the A. I. B.C. Housing 
Committee in support of the concerns and aims of the Planning 
Department in respect to the introduction of housing in the 
Central Waterfront area. 

- Mr. D. Murray submitted a brief on behalf of Marathon 
Realty stating that it is their opinion that the By-law in its 
present form is incapable of being implemented unless public 
funding is available to underwrite the development. Mr. Murray 
suggested that residential should be an allowable use, not a 
mandatory use. There should be a parking ratio of^ at least 
double that allowed in the By-law as the maximum allowable ratio 
of one stall per 4800 sq. ft. would make leasing of office 
space impossible. Mr. Murray stated that there has been no 
detailed analysis in determining the 40% ratio for public open 
space. He urged Council not to approve the proposed By-law but 
to set up a special Waterfront Development Committee of Council 
to work with the major property owners to bring forward 
detailed workable plans on specific areas of waterfront 
development proposals so that in 1979 specific development 
proposals could be agreed which would proceed to a Public Hearing 
and G.V.R.D. designation with the support of the developer and 
which would let the public know exactly what was going to be 
built. 

- Mr. R. Mann spoke on his own behalf and on behalf of 
the Board of Trade. He outlined some of the changes that had 
been made and incorporated into the present By-law to those in 
the original jointly sponsored Federal/City study. He felt the 
requirement for public open space was too specific. The 
proposals appeared to meet the concerns of the G.V.R.D. subject 
to further negotiations with the N.H.B. to safeisfy its require- 
ments. Mr. Mann urged that Council adopt the Director of Planning 's 
recommendations. As Chairman of the Civic Affairs Committee of 

the Board of Trade, Mr. Mann noted that no strong objections have 
been voiced from the Board with respect to this proposed By-law. 

- Mr. P. Watkinson presented a brief on behalf of the 
Real Estate Board of Greater Vancouver indicating that while 
the Board is not opposed to the introduction of residential uses 
the plan should be sufficiently flexible to permit developers 

to relate to economic determinants in arriving at a viable 
mix of land uses. 
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Central Waterfront 

- Mr. R. Carey spoke on behalf of the Community Arts 
Council indicating support for the rezoning application and 
stating that the C.A.C. would like to see maximum open space 
and safe pedestrian access to the Waterfront. 

- Mr. A. Poetcker presented a brief on behalf of Project 
200 Properties Limited outlining concerns with respect to the 
construction of platforms over the tracks in sub area 3 for 
the development of commercial/residential. He stated the 
relatively high residential component in this sub area would 
diminish the commercial use which is the only use that has any 
probability of succeeding in this area. Mr. Poetcker stated 
Project 200 Properties Limited cannot see any merit in approving 
the By-law which sets out restrictive guidelines on the form 
and content of future developments. They suggested that the 
zoning be left in its present form until specific development 
proposals are forthcoming. 

- Dr. S. Pendakur indicated that there had been no 
discussion with respect to the kind of housing that would be 
developed on the Waterfront. He felt there should not be 
100% market housing. He suggested that Council adopt the 
policies in principal and request the Director of Planning 

to report back with clear definitions on parking, housing and 
open space. 

- Mr. D. Manning stated that the waterfront lands should 
be reserved for uses which rely upon the water and for the 
citizens of Vancouver. He urged Council not to approve this 
application but to reserve the land for public use. 

(Copies of all briefs submitted are on file in the City 
Clerk' s office) . 


MOVED by Alderman Harcourt 

THAT the applications of the Director of Planning, as 
set out above, be approved. 

- (amended) 

MOVED by Alderman Rankin, in amendment 

THAT institutional uses by deleted from the draft By-law. 

LOST 

(Aldermen Bellamy, Brown, Ford, Gerard, Gibson, Harcourt, 
Kennedy, Puil and the Mayor opposed.) 


MOVED by Alderman Rankin, in amendment 

THAT residential uses by deleted from the draft By-law 
and the Director of Planning be instructed to report back on 
resultant consequential amendments to the Official Development 
Plan. 

CARRIED 

(Aldermen Brown, Ford, Gibson, and Harcourt opposed) . 
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Central Waterfront 

MOVED by Alderman Harcourt 

THAT the applications of the Director of Planning, as 
amended this day, be approved. 

CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 
MOVED by Alderman Harcourt, 

THAT the Committee of the Whole rise and report. 

CARRIED UNANIMOUSLY 

MOVED by Alderman Harcourt, 
SECONDED by Alderman Rankin, 

THAT the report of the Committee of the Whole be adopted 
and the Director of Legal Services be instructed to prepare and 
bring in the necessary amendments to the Zoning and Development 
and Sign By-laws. 

CARRIED UNANIMOUSLY 


The Council adjourned at approximately 10.10 p.m. 
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CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, November 7, 1978, in the Council Chamber, 
commencing at 2:00 p.m. 

PRESENT ; Aldermen Bellamy, Brown, Ford, Gerard, 

Gibson, Kennedy, Marzari, 
Puil and Rankin 

ABSENT ; Mayor Volrich (Civic Business) 

Alderman Harcourt (Civic Business) 

CLERK TO THE COUNCIL; R. Henry 


The Mayor and Deputy Mayor not being present, the Clerk 
called the meeting to order and asked that a Chairman be 
chosen to act as Presiding Officer. 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Brown, 

THAT Alderman Rankin be appointed Presiding Officer in 
the absence of the Mayor and Deputy Mayor. 

- CARRIED UNANIMOUSLY 

Alderman Rankin assumed the Chair. 
PRAYER 

The proceedings in the Council Chamber were opened with 
prayer offered by the Civic Chaplain, the Reverend John Opraeer 
of Hope Reform Church, Vancouver. 

ACKNOWLEDGMENT 

The Presiding Officer acknowledged the presence in the Council 
Chamber of Grade 6 students participating in the Enrichment Program 
at Queen Elizabeth School, under the direction of Ms. Sheila Herman. 


'IN CAMERA' MEETING 

The Council was advised there were no matters to be 
considered 'In Camera' later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Bellamy 
SECONDED by Aid. Brown 

THAT the Minutes of the following meetings be adopted; 

Regular Council (including 'In Camera') - October 31, 1978 
Special Council (Public Hearing) - October 31, 1978 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Brown 
SECONDED by Aid.. Bellamy 

THAT this Council resolve itself into Committee of the Whole, 

Alderman Rankin in the Chair. r,xT,vxTTm,^TTox ,r 

- CARRIED UNANIMOUSLY 


UNFINISHED BUSINESS 

1. The 44 - Budget for 1979 

Council on October 31, 1978, deferred the above clause of 
the report of the Community Services Committee dated 
October 19, 1978, pending receipt of further information on 
the ventilation costs set out in the budget. 

Before Council this day was a report from the City Manager 
dated November 6, 1978, in which the Director of Civic 
Buildings gave additional information on the ventilation costs. 
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UNFINISHED BUSINt.SS (Cont'd) 

The 44 - Budget for 1979 (Cont'd) 

MOVED by Aid. Brown, 

THAT the following recommendations of the Standing Committee 
on Community Services be approved: 

"A. THAT the 1979 budget for The 44 be approved as detailed 
in the Manager's report dated October 13, 1978, and the 
amount of $132,458 be approved in advance of the 1979 
operating budget as the City's share of operating and 
management costs in 1979. 

B. THAT the Director of Social Planning present the 
remainder of the budget ($302,175) to the Deputy 
Minister of Human Resources for approval. 

C. THAT City Council recommend that the Director of 
Personnel Services review the position of Clerk II 
and Doorman for proposed reclassification effective 
to January 1st, 1979."; 

FURTHER THAT the report of the City Manager dated 
November 6, 1978, be received for information. 

- CARRIED UNANIMOUSLY 


COMMUNICATIONS OR PETITIONS 

1.. Change of Street Lighting on 
Skeena Street from Cambridge 
to Dundas Streets 


Council noted a request from Mrs. Rose Cheney to address 
Council this day when the report of the City Manager to change 
street lighting on Skeena Street from Cambridge to Dundas is 
before it. 

MOVED by Aid. Bellamy, 

THAT Mrs. Cheney's request be approved and representation 
be heard from her when the report is before Council later this 
day . 

- CARRIED UNANIMOUSLY 


2. P.P. A. - 4676 Yew Street 

Council noted a letter dated November 2, 1978, from Mr. 
P.J. Barnett, Quilchena Estates, requesting to appear before 
Council to appeal the decision of the Director of Planning on 
his development permit application for 4676 Yew Street. 

The City Clerk noted that it is anticipated a report from 
the Director of Planning on this matter will be before Council 
in December. 

The City Manager advised that this matter should be dealt 
with by the Board of Variance as it involves the refusal of a 
Development Permit by the Director of Planning. 

MOVED by Aid. Puil 

THAT Mr. P.J. Barnett be advised that it be more appropriate 
for him to appeal the decision of the Director of Planning on his 
Development Permit application, before the Board of Variance. 


- CARRIED UNANIMOUSLY 
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Board of Administration, December 18, 1970 (WORKS - 4) 

Clause 7 Continued 

Subsequent to opening of tenders Johnston Terminals submitted 
a letter dated 28th October requesting consideration of its 
bid on the basis of local preference, although it had sub- 
mitted the second lowest bid. 

Discussions have been held with representatives of both 
bidders. Both fintis advise that the work done under this 
contract would be performed by Union labour and have retained 
local consulting engineers to advise them on this project. 
Cleveland Wrecking Company also advises that it is their 
intention to use all Canadian personnel with the exception 
of the project manager and superintendents. 

Subsequent to the discussion with Cleveland Wrecking a lecter 
was received confirming the foregoing and adding that they 
have estimated that something in the area of $600,000 will 
be spent in Canada while on this job and further that the 
Company is incorporated in British Columbia and has a City 
business license. 

Copies of the letters from these two bidders are circulated 
for the information of Council. Johnston Terminals 1969 
Financial report and Sales Brochure are on file with the 
City Clerk. 

Both firms are experienced in demolition work. From the 
information obtained during the interviews, Cleveland Wrecking 
Company has the more extensive experience in bridge demolition 
in congested areas. 

The 'Proposed Method of Demolition' submitted by each bidder 
has been studied by the City Engineer and by the professional 
engineer retained by the City's insurance company and it has 
been agreed that both proposals are acceptable. In addition, 
the bidders were required to state, with their bids, the 
amount of working area required to carry out the contract 
in order that the City could negotiate with the property 
owners for its use. Johnston Terminal's bid stipulated 
somewhat more area than that of Cleveland Wrecking, which 
would be reflected in the disruption costs that the Canadian 
Pacific Railway Company and the B.C. Hydro and Power Authority 
will expect the City to pay. 

I RECOMMEND that : 

(a) Council award a contract to Cleveland Wrecking Company 
of Los Angeles, California, for the Demolition and 
Removal of Georgia Viaduct. 

(b) Council instruct the Corporation Counsel, in consul- 
tation with the City Engineer, to prepare contract 
documents based on acceptance of the Contractor's 
bid of $679,843.00. 

(c) Council authorize His Worship the Mayor and the City 
Clerk to sign the contract on behalf of the City." 

Your Board 

RECOMMENDS the foregoing recommendation of the Deputy City 
Engineer be adopted. 
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COMMUNICATIONS OR PETITIONS (cont'd) 

3. Cancellation of Council Meeting 
December 19, 1978 


In a memorandum dated November 3, 1978, the Mayor 
recommended that the Council meeting scheduled for December 19, 
1978, be cancelled as there are Council meetings scheduled for 
November 21, 28, December 5 and 12, 1978. 


MOVED by Aid. Kennedy, 

THAT the recommendation of the Mayor be approved, and 
therefore, the Council meeting scheduled for December 19, 1978, 
be cancelled. 

- CARRIED UNANIMOUSLY 


4. Publishing of Candidates' Names - 
Civic Election, November 15, 1978 

The Council noted the following memorandum dated November 3, 
1978, from Mr. R. Henry, Returning Officer: 

"As Returning Officer I am required by the Charter to 
publish in two issues of a daily newspaper the names of 
every candidate validly nominated for the forthcoming Civic 
election and because of the current newspaper strike this 
is not possible. 

Section 3 (2) of the Charter states that if conditions 
prevailing at that time make it impossible to comply with 
the requirement then Council has the power to determine an 
alternative procedure, and any notice given in accordance 
with that procedure shall for all purposes be an effective 
and valid notice. - 

Because of time constraints I have already made 
arrangements to publish the list of candidates in a large 
number of area and ethnic newspapers and the Vancouver 
Express. I have also arranged to have the lists posted in 
community centres and libraries throughout the City. 

I therefore RECOMMEND as Returning Officer that Council 
approve of this procedure as an effective and valid notice 
in accordance with the requirements of the Vancouver Charter." 

MOVED by Aid. Gibson, 

THAT the foregoing recommendation of the Returning Officer 
be approved. 

- CARRIED UNANIMOUSLY 


5. Task Force Report on Accreditation 

In a letter dated November 6, 197 8, the Canadian Union of 
Public Employees, Local 1004, suggested that due to the Civic 
Elections this year, consideration of the Task Force's report 
on Accreditation of all municipal employers in the Greater 
Vancouver Regional District be deferred to the first meeting of 
Coiincil in January, 1979. 

In a footnote, the City Clerk advised that C.U.P.E. 
also requested that the Manager's report on Job Evaluation 
Agreement - Proposed Termination, be deferred for consideration 
at the same meeting of Council as the Accreditation report. 

It was also noted that the V.M.R.E.U. concurs with the 
request of C.U.P.E. with respect to the report on Accreditation. 


cont'd. . . . 
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COMMUNICATIONS OR PETITIONS (cont'd) 

Task Force Report on Accreditation 
(cont'd) 


MOVED by Aid. Gerard, 

THAT the request from the Canadian Union of Public Employees, 
Local 1004, to table consideration of the Task Force's report on 
Accreditation and the City Manager's report on Job Evaluation 
Agreement - Proposed Termination, be not approved, and therefore, 
this matter be placed on the Council agenda for November 21, 1978, 
as originally scheduled. 

- CARRIED 

(Alderman Rankin opposed) 


CITY MANAGER'S AND OTHER REPORTS 


A. MANAGER'S GENERAL REPORT 
NOVEMBER 3, 1978 


Works & Utility Matters 
(November 3, 1978) 

The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Change of Street Lighting on Skeena Street 

from Cambridge to Dundas Streets 
CI. 2: Tender - Supply and Delivery of Mineral Aggregates 
CI. 3: Local Improvements by 'Petition' and on 

'Special Grounds' 

Change of Street Lighting on Skeena Street 

from Cambridge to Dundas Streets 

(Clause 1) 


Earlier this day Council agreed to hear representation 
from Mrs. Rose Cheney when this item was before it. 

Mrs. Cheney addressed Council and referred to a letter 
of October 9, 1978 previously circulated to Council. In this 
letter Mrs. Cheney, on behalf of the residents, objected to the 
change in street lighting on this section of Skeena Street. She 
stated that the replacement lights have lower wattage and, 
therefore, affected residents' safety in tnis area. 

MOVED by Aid. Bellamy 

THAT further consideration of this matter be deferred to 
permit the City Engineer to report on the feasibility and cost 
of increasing the voltage and wattage in the new lights on this 
section of Skeena Street. 

- CARRIED 

(Aid. Kennedy and Puil opposed) 

Tender - Supply and Delivery 

of Mineral Aggregates 

(Clause 2) 


MOVED by Aid. Brown 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 
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Works & Utility Matters (Cont'd) 

Local Improvements by "Petition" 
and on "Special Grounds" 
(Clause 3) 


MOVED by Aid. Marzari 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 


Building & Planning Matters 
(November 3, 1978) 

The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Rezoning Application - 3655 West 10th Avenue 

(Gordon Import Autos Limited) 
CI. 2: Kensington N.I. P. - Tecumseh School Annex 

Grounds Improvements 
CI. 3: Riley Park N.I. P. - Cartier Park and C.N.I. B. 

Improvements 


Rezoning Application - 3655 West 

10th Avenue (Gordon Import Autos Limited) 

(Clause 1) 


MOVED by Aid. Brown 

THAT this application be not approved. 

- LOST 

(Aid. Bellamy, Ford, Gerard, Gibson, Kennedy, 
Marzari, Puil and Rankin opposed) 


MOVED by Aid. Gerard 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 


Kensington N.I. P. - Tecumseh School Annex 
Grounds Improvements . 

(Clause 2) 


MOVED by Aid. Bellamy 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 


Riley Park N,j.P. - Cartier Park 
and C.N.I.B. Improvements 
(Clause 3) 


MOVED by Aid. Gibson 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 
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Finance Matters 
(November 3, 197 8) 


Fire Department - 
Apparatus Replacement Program. 
(Clause 1) 


MOVED by Aid. Bellamy 

THAT this report of the City Manager be received for 
information. 

- CARRIED UNANIMOUSLY 


Personnel Matters 
(November 3, 1978) 

The Council considered this report which contains two 
clauses, identified as follows: 

CI. 1. Statutory Holidays - Christmas Day & Boxing Day. 
CI. 2. Recruitment Program - Vancouver Police Department. 


Statutory Holidays - 
Christmas Day & Boxing Day 
(Clause 1) 


MOVED by Aid. Brown 

THAT the recommendation of 
in this clause, be approved. 


the City Manager , as contained 
- CARRIED UNANIMOUSLY 


Recruitment Program - 
Vancouver Police Department 
(Clause 2) 


Inspector Starek answered questions from Council on this 
matter. 

MOVED by Aid. Brown 

THAT this clause in the report be received for information. 

- CARRIED UNANIMOUSLY 


Property Matters 
(November 3, 1978) 

The Council considered this report which contains four 
clauses identified as follows: 

CI. 1: Request by Purchasers to Defer Payment - 

Three Lots - S/E Marine Drive and Poplar 
CI. 2: Sale of City Lands - N/W Corner Williams 

and Skeena Streets 
CI. 3: Establishment of Land for Lane Purposes - 

14th Avenue and Nootka Housing Site 
CI. 4: Offer to Purchase City Property - E/S Kirkland 

between 46th and 47th Avenues 


Clauses 1-3 inclusive 


MOVED by Aid. Brown 

THAT the recommendations of the City Manager, as contained 
in clauses 1, 2 and 3 of this report, be approved. 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 
Property Matters (Conf . ) 

Offer to Purchase City Property - 
E/S Kirkland, between 46th & 47th Avenues 
(Clause 4) 


MOVED by Aid. Kennedy 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 


B . Manager ' s Report 
(November 2, 1978) 

Proposed Implementation of Team 
Policing in District #1. 


A member of the Police Department explained the reasons 
for change in mix of N.C.O. ranks in the proposed Team Policing 
in District #1. 

MOVED by Aid. Bellamy 

THAT the request of the Vancouver Police Board for tne change 
in authorized establishment as detailed in the City Manager's 
report dated November 2, 1978, on Proposed Implementation of 
Team Policing in District #1, be approved. 

- CARRIED UNANIMOUSLY 


C. Manager's Report 

(October 26, 1978) 

Demolition of Building at 
1125 Pendrell Street. 

MOVED by Aid. Gibson 

THAT the recommendation of 
in this report, be approved. 


tne City Manager, as contained 
- CARRIED UNANIMOUSLY 


I. Part Report of Standing Committee 
on Planning & Development 
(October 16, 1978) 


Status Report on Rezoning Applications 
(Clause 1) 


MOVED by Aid. Gibson 

THAT the recommendation of the Committee, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 
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II. Part Report of Standing Committee 
on Community Services 
(November 2, 1978) 


Riley Park N.I. P. - Implementation 
Concept for Neighbourhood House and 
Youth Centre (Clause 1) 

Mrs. Bak, representing the Little Mountain Neighbourhood 
House Society, addressed Council and urged approval of tne 
recommendations of the Committee contained in this clause. 

Mr. L. Beasley, the area planner, answered questions 
from members of Council. 

MOVED by Aid. Marzari 

THAT the recommendations of the Committee, contained in 
this report, be approved. 

- Carried unanimously 


RISE FROM COMMITTEE OF THE WHOLE 

MOVED by Aid. Bellamy 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bellamy 
SECONDED by Aid. Gibson 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


MOTIONS 

A. Establishment of Lands 
for Lane Purposes 
(Portion of Lot 21, Block A, 
Section 43, T.H.S.L.) 


MOVED by Aid. Ford 
SECONDED by Ard. Gerard 

THAT WHEREAS the City of Vancouver is the registered owner 
of Lot 21, Block A, Section 43, T.H.S.L., Plan 11660; 

AND WHEREAS it is deemed expedient and in the public interest 
to establish a portion of the above described lands for lane 
purposes; 

THEREFORE BE IT RESOLVED THAT all that portion of Lot 21, 
Block A, Section 43, T.H.S.L., Plan 11660 described as follows: 

Commencing at the northwesterly corner of said Lot 21, 
Thence S 89 , 31' 15" E, 10 feet following in the 
northerly limit of said Lot 21; Thence S45° 14' 45" W, 
14.08 feet more or less to intersection with the westerly 
limit of said Lot 21 at a point 10 feet southerly from the 
northwesterly corner of said Lot 21; 

Thence N 0°, 00' 45" E, 10 feet, following in the westerly 

limit of said Lot 21 to the point of commencement.' 

The same as shown outlined red on a plan prepared by Noel 

E. Peters, B.C.L.S., dated September 28, 1^78, and marginally 

niimbered LF 8796, a print of which is hereunto annexed. 

be and the same is hereby established for lane purposes and 
declared to form and constitute portion of lane. 


- CARRIED UNANIMOUSLY 
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MOTIONS (Cont'd) 


1 . Equal Employment Office 

MOVED by Aid. Kennedy 
SECONDED by Aid. Puil 

THAT WHEREAS it is contrary to taxpayers' interests and 
against current opinion that new bureaucracies be set up within 
City Hall; 

AND WHEREAS the Office of Equal Opportunities is one such 
bureaucracy set up during 1978; 

AND WHEREAS an equal employment opportunity program should 
logically be a function of the City's Personnel Department; 

THEREFORE BE IT RESOLVED THAT the City Manager report on the 
feasibility of transferring the functions of the Equal Employment 
Opportunity Office to the Personnel Department without increasing 
the existing staff complement in this Department. 

- LOST 

(Aid. Bellamy, Brown, Ford, Gerard, Gibson, Marzari, 
and Rankin opposed) 


MOVED by Aid. Kennedy 
SECONDED by Aid. Puil 

THAT consideration of this motion be deferred to February 

1979. 

- LOST 

(Aid. Brown, Ford, Gibson, Marzari and Rankin opposed) 


The motion to defer having lost, the motion by Alderman 
Kennedy was put and LOST. 


2 . Urban Transportation 

Alderman Brown requested and received permission to amend 
her motion as follows: 

MOVED by Aid. Brown 
SECONDED by Aid. Gibson 

THAT WHEREAS the City of Vancouver is currently embarking 
on a major shift of transportation strategy for the City of 
Vancouver ; 

AND WHEREAS it is of vital importance to trie people of 
Vancouver that their particular interests be strongly represented 
by City Council in their dedlings with the Urban Transit Authority; 

AND WHEREAS it is of utmost concern that Vancouver be strongly 
and positively represented with respect to transit to provide the 
best possible service to the citizens at a minimum cost; 

THEREFORE BE IT RESOLVED TH^.T this City Council establish 
immediately a committee made up of the Chairman of the Transportation 
Committee, Chairman of the Planning & Development Committee or his 
representative. Chairman of Council's Finance Committee and 
* Chairman of the Community Services Committee , to establish the City 
of Vancouver's negotiating position with regard tu the Transit 
Service Agreement and the Operating Agreement and to make recommend- 
ations to Council by December 1978; 

AND FURTHER BE IT RESOLVED THAT this Committee report back on 
an appropriate permanent structure by which Vancouver's interests 
can be fairly represented in the ongoing negotiations between the 
"Municipality" and the Urban Transit Authority; 


Underlining denotes amendment. 


Cont'd. . . . 
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MOTIONS (Cont'd) 


Urban Transportation (Cont'd) 

AND FURTHER BE IT RESOLVED THAT no Council member sitting 
on the Provincially-appointed Urban Transit Authority Board be 
asked to represent the citizens of Vancouver in negotiations with 
the Urban Transit Authority. 

- CARRIED 

(Aid. Bellamy, Gerard, Kennedy and Puil opposed) 


MOVED by Aid. Gerard 

THAT consideration of this motion be deferred to tne next 
meeting of Council. 

- LOST 

(Aid. Brown, Ford, Gibson, Marzari, and Rankin opposed) 


The motion to defer having lost, the motion by Alderman 
Brown was put and CARRIED. 


****** 


The Covjncil recessed at 3.55 p.m. to reconvene in 
the Council Chamber at 4:30 p.m. with the same 
Members present. 
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DELEGATIONS 

1. Austin Hotel, 1221 Granville Street 
Fire By-law Upgrading 

Council on July 25, 1978, approved the following recommen- 
dations of the Standing Committee on Community Services: 

"A. That Mr. S. Somani be requested to appear before 
Council to show cause why his business license 
should not be revoked for failure to comply with 
all requirements of the City Fire By-law. 

B. That the City Manager report further to Council on 
the Austin Hotel, providing chronological details 
of instructions and orders regarding the hotel's 
compliance with the City Fire By-law and the 
licenses which are held by the hotel." 

In compliance with recommendation B, before Council this 
day was a report of the City Manager dated August 3, 1978, 
providing chronological details of instructions and orders 
regarding the hotel's compliances with the City Fire By-law 
and the licenses held by the hotel. 

It was noted that as Mr. Somani was out of the country 
for some time, he was unable to appear before this time. 

Mr. Somani addressed Council and stated that most of the 
work has now been completed with the exception of the windows 
on which work is now in progress. He also stated there were 
two other items which he was appealing. These were the matter 
of emergency lighting in the corridors and the requirement that 
doors with automatic closers be installed in dead-end corridors. 
He also anticipates the work now in progress will be completed 
shortly. 

Chief Fire Warden Birnie stated that the last inspection 
done by his Division was October 26, 1978, when only one of 
the outstanding items had been completed and that there were 
still a number of items requiring completion. 

MOVED by Aid. Brown, 
SECONDED by Aid. Marzari, 

THAT this show cause hearing be adjourned to the Council 
meeting on November 21, 1978, to permit Mr. Somani to complete 
the remaining work necessary to bring this hotel into compliance 
with the City Fire By-law, with the exception of the items which 
are currently being appealed i.e. emergency lighting in the 
corridors and the requirement that doors with automatic closers 
be installed in dead-end corridors. 

- CARRIED UNANIMOUSLY 


2. City Housing Policy in the 
Downtown Eastside Area 

Council on October 31, 1978, approved the hearing of 
delegations on the above report of the Standing Committees on 
Community Services and Planning & Development of October 12, 1978. 

The following addressed Council on this matter: 

Mr. B. Eriksen, Downtown Eastside Residents' Association, 
circulated a brief and read from it. He also made reference 
•to letters from Mr. Art Lee, M.P. and the Hon. Hugh Curtis, 
Minister of Municipal Affairs and Housing, Mr. Lee strongly 
urged Council to declare that new, safe, decent housing 
affordable by local residents is a priority for the Downtown 
Eastside. In his letter, Mr. Curtis sought City initiative in 
studying the need and potential cost in the Downtown Eastside 
area of a possible program of rehabilitation and subsidy. 


cont'd. . . . 
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DELEGATIONS (cont'd) 

City Housing Policy in the 
Downtown Eastside Area (cont'd) 

Mr. Eriksen stated that his organization supports the 
Committee's recommendations and he also requested that 
Council establish priorities for renovating houses and 
build some new housing in the Downtown Eastside. He 
urged Council to immediately write to the Provincial 
and Federal Governments indicating its approval of a 
proposed housing project at 616 East Cordova Street. 

Mr. B. Hennessy, representing the First United Church, 
read from a brief which was circulated. This brief 
concluded with the following recommendations : 

(a) Immediate construction of at least 1100 new housing 
units . 

(b) Implement renovations in hotels and rooming houses 
where this is feasible. 

(c) Strictly enforce health and fire by-laws in all of 
the Downtown Eastside hotels and rooming houses. 

Mr. Louis Valente, B.C. Hotels' Association, read from a 
letter addressed to the Chairman of the Standing Committee 
on Community Services and previously circulated to Council 
members. In its letter, the B.C. Hotels' Association 
endorsed the following: 

The establishment of a Downtown Housing Implementation 
Committee comprised of the Health, Fire, Permits and 
Licenses, Planning and Social Planning Departments. 

A stepped up program of enforcement of the lodging house, 
fire and standards of maintenance by-laws; provided the 
enforcement standards consider the limitations due to the 
structural characteristics of each hotel. 

Discussion between the Director of Social Planning and 
the Provincial Minister of Housing and the Minister of 
Human Resources, with regard to improving the Subsidy 
Program available for housing and the rehabilitation cf 
existing housing in the Downtown Core area. 

The Vancouver Zone of the B.C. Hotels' Association are 
prepared to co-operate with the Downtown Housing Implementation 
Committee by: 

Participation in a pilot project of upgrading existing 
properties to acceptable standards (certain hotel owners 
have indicated a desire to participate in a program 
immediately, provided suitable financial arrangements can 
be agreed on) . 

Setting up a policing committee within the members of the 
B.C. Hotels' Association to assist the Downtown Housing 
Implementation Committee with enforcement of the stepped 
up by-law enforcement program. 

Working with the Committee in setting up a five year 
upgrading program among the member hotels which will 
allow the member hotels to upgrade their hotels to an 
acceptable standard. 

- Providing the necessary information to properly assess 
the financial implications of an upgrading program on 
rentals required. 


cont'd. 
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8. Tender No. 35-70-8 

- 25 Ton Dozer Compactor 


The City Engineer and Purchasing Agent report as follows: 

"Tenders for the above were opened by your Board on 14 December, 
1970 and referred to the City Engineer and Purchasing Agent for 
report. The working copy of the tabulation is on file in the 
Purchasing Agent's office. 

The 5% Provincial Sales tax is in addition to all prices shown 
in this report and in the tabulation. 

Bid numbers refer to the relative position of the bids in 
ascending order of price. 

Funds for this purchase are provided in the Equipment Plant 
Replacement Fund. 

Seven bids were received for this item. Two of the seven bids 
were alternative bids and offered demonstrator machines. 


BID NO. 1 - Purves Ritchie Ltd. 

Koehring K-551 
$70,822.00 (new machine) 

This bid does not meet specifications because the machine will 
not compact to overall axle width in each single pass as speci- 
fied. That is, there is a 40-inch path between wheels that 
does not receive any compaction on each pass. 


In addition. Bid No. 1 has the following disadvantages: 

(i) The steel compaction wheels are mounted over standard 
tractor type rubber tires. This was the method used 
by the early dozer compactor machines. Experience has 
proven that this is not the most practical method of 
suspension for refuse landfill site operation. For 
this reason, many machines no longer use a steel wheel 
mounted over a rubber tire. 


(ii) Ground clearance is only 14 inches or 10 inches less 
than the recommended machine. Experience on the 
landfill site indicates that maximum ground clearance 
is preferred. Additional ground clearance allows the 
machine to clear most objects on the landfill site that 
could cause a stoppage of work by jamming steering or 
drive train. 


(iii) No sound level information was given. This machine 
is equipped with a 2-cycle diesel engine. From the 
sound levels quoted by other bidders using the same 
engine and from our own experience with this engine, 
we can only assume that the sound level specification 
will not be met. Bid No. 1 does not offer an • optional' 
price for the addition of sound insulation to the cab 
which the City of Vancouver and other local industry has 
found to be necessary to reduce noise levels to B.C. 
Workmen's Compensation Board's acceptable limits, as 
specified . 


(iv) This bid cannot be completely assessed because the bidder 
failed to answer a number of the questions and advises 
that the information must be obtained from the manufac- 
turer. 


/Continued 
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DELEGATIONS (cont'd) 

City Housing Policy in the 
Downtown Eastside Area (cont'd) 

During consideration of this clause, the Deputy Director 
of Social Planning and the Associate Director - Area Planning 
answered questions from Council on various aspects of the 
report. 

MOVED by Aid. Puil, 
SECONDED by Aid. Gerard, 

THAT the following recommendations of the Standing Committees 
on Community Services and Planning & Development, be approved: 

A. THAT the City Manager be instructed to establish 
immediately a Downtown Housing Implementation 
Committee to develop and expedite a comprehensive 
and co-ordinated housing plan for the area; the 
Committee to be comprised of one representative 
from each of Health, Fire, Permits and Licenses, 
Planning and Social Planning Departments, the 
Committee to be chaired by a member of the Social 
Planning Department. 

B. THAT the Downtown Housing Implementation Committee 
be authorized by Council to undertake the following 
tasks : 

i) co-ordinate the implementation of a compre- 
hensive housing plan for the Downtown Core 
including: 

- Lodging House, Fire and Standards of 
Maintenance Enforcement Policy 

- shelter allowance program 

- housing rehabilitation program 

- population objectives 

- housing objectives - rehabilitated housing 

- new 'housing 

ii) submit to Community Services Committee a 
quarterly progress report on Downtown Housing, 
the report to include: 

- population and vacancy trends 

- remaining housing stock 

- by-law enforcement action taken, such as 
closures, prosecutions, joint inspections 
and referrals, etc. 

iii) carry out the leadership and co-ordinating 
role for the City's three inspectional services 
(Health, Fire and Permits and Licenses) with 
regard to the by-law enforcement program in the 
Downtown Core. It being understood that this 
would not disrupt the current lines of authority 
with respect to either inspectional staff or 
by-law administration. 

iv) undertake, in cases where a building has multiple 
by-law infractions, the responsibility: 

a) to order a co-ordinated inspection of build- 
ings with fnultiple housing by-law infractions 
in order to determine the full extent of the 
buildings non-compliance with the City's 
by-laws ; 

b) to meet with building owners and/or operators 
to advise them of all aspects of non-compliance 
with City housing by-laws, and negotiate a 
program of building improvement and upgrading 
within a specified period of time; and 

cont'd. . . . 
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DELEGATIONS (cont'd) 

City Housing Policy in the 
Downtown Easts ide Area (cont'd) 

c) to monitor building improvement programs 
on a result basis to ensure that reason- 
able progress is being made. 

D. THAT the Downtown Housing Implementation Committee 
in its first quarterly report to Council in early 
1979, report on: 

i) the appropriateness of the level of enforce- 
ment of the current by-law enforcement 
program, including by-law enforcement action 
taken, closures, prosecutions, joint inspec- 
tions and improvements; 

ii) more precise definitions of levels of enforce- 
ment of the Lodging House By-law for considera- 
tion by Council and a feasibility study of 
requiring standards of the Lodging House By-law 
to be enforced inside tenants' rooms; 

iii) (a) examine five buildings randomly chosen 

from the 23 buildings included in the 
recent Enforcement Survey from a Standards 
of Maintenance perspective to determine its 
applicability as part of a by-law enforce- 
ment program. 

(b) examine the applicability of the Standards 
of Maintenance By-law as it pertains to 
"liveability" in downtown hotels and room- 
ing houses . 

iv) an assessment of the economic information 
provided by the B.C. Hotels Association - 
Vancouver Zone as it pertains to the economic 
viability of the low-income downtown hotels. 

E. THAT the Director of Legal Services significantly 
increase the financial penalties for non-compliance 
with the Lodging House, Fire and Standards of Mainte- 
nance By-laws. 

F. THAT where there are violations of the Standards of 
Maintenance By-law, owners/operators be informed 
that if the required work is not done. Council will 
invoke its authority to do the work. 

G. THAT, in consultation with the Downtown Housing 
Implementation Committee: 

i) The Director of Social Planning be instructed 
by Council to immediately begin discussions 
with the Provincial Ministry of Housing and 
the Ministry of Human Resources regarding the 
inadequacies and limitations of existing SAFER 
and GAIN shelter allowances for Downtown residents. 


ii) The Director of Social Planning immediately 
discuss with officials of the Provincial 
Government appropriate methods of fully 
informing all residents of the provisions 
and application procedures to acquire 
SAFER shelter allowances. 


cont'd. , . . 
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DELEGATIONS (cont'd) 

City Housing Policy in the Downtown 
Eastside Area (cont'd) 


iii) The Director of Planning be instructed by 
Council to meet with hotel and rooming 
house owners and operators in the Downtown 
Core in order to develop a modified Resi- 
dential Rehabilitation Assistance Program 
(RRAP) for the Downtown Eastside NIP Area 
which would be financially attractive to 
them. 


- CARRIED UNANIMOUSLY 


MOVED by Aid. Marzari, 

THAT the current Lodging House By-law enforcement program 
be increased in degree of enforcement to Option 2 contained in 
on page 8 of the Manager's report dated September 26, 1978, 
which provides: 

- a Level 3 enforcement or minimum acceptable standard 

on Priority 1 services which are any essential services 
required to operate the buildings in a safe and 
healthful manner, such as heat, hot water, lighting, 
cleaning and provision of soap and toilet paper in 
shared sanitary facilities; and 

- Level 2 or intermediate standard on Priority 2 matters 
which are the physical conditions of the building, 
involving repair or replacement or upgrading to 
individual rooms or common areas 


and that enforcement of the Fire By-law remain at its current 
enforcement level. 

- LOST 

(Aldermen Bellamy, Brown, Ford, Gerard, Gibson, 
Puil and Kennedy opposed) 


MOVED by Aid. Marzari, 
SECONDED by Aid. Gibson, 

TIIAT the City construct two new housing projects of 75 to 
100 units each in the 400 Block East Cordova and at 616 East 
Cordova or at other appropriate sites in the Downtown Eastside. 

- LOST 

(Aldermen Bellamy, Brown, Ford, Gerard, Kennedy 
and Puil opposed) 


The Council adjourned at approximately 5:30 p.m. 


The foregoing are Minutes of the Regular Council Meeting 


of November 7, 1978, adopted on N 


ember 21, 1978. 
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MANAGER'S REPORT 


DATE August 3. 1978 

TO: Vancouver City Council 

SUBJECT: Austin Hotel, 1221 Granville Street - Fire By-law Upgrading 
CLASSIFICATION: INFORMATION 

Vancouvttr City Council, at Its meeting on Tuesday, July 25th, 1978, asked for 
chronological details of Instructions and orders regarding the hotel's compliance 
with the City Fire By-law and the licenses which are held by the hotel. 

In response to this request the Fire Chief provides the following Information: 


March 6th, 197^ 


- the owner of the Austin Hotel was Informed of the Fire 
By-taw requirements vhich were to come Into effect 
July 1st, 197^* Although the council of the day had 
instructed the fire department to begin enforcement 

In the skid road area, all hotels In the city were 
it fcrnieci of the by-law requirements. 

- the owner was advised to meet with the Chief Fire 
Warden to consider options under section 40b. of the 
By-law. 

- enforcement procedures were begun In skid road area 
since By-taw was now In effect. 

- the Fire chief and Chief Fire Warden met the owner 
and reached agreement as to the method of upgrading 
to meet the requirements. 


May 15th, 197^ 

July 1st, 197^ 
July 25th, 197^ 


October 16th, 197^ - an official order wes Issued to Austin Hotel 1953 

Ltd. to upgrade the hotel. 

November 19th, 197^ - preliminary plans were submitted for approval. 

July 21st, 1975 


November 21st, 1975 


- plan approval received from City Hall. Work to 
coomence In one month. 

- partial sprinkler system cooplete and approved. 
Remaining requirements under section kOb, option 
progressing. (By way of explanation, this upgrading 
Included sprlnklering the basement and main floor of 
the hotel and providing fire separations between floors 
for the six floors above the sprlnklered portion with 
some additional exits to be provided. The requirements 
for the upper 6 floors coming under section ^b. of 
the Fire By-law.) 

January 22nd, 1976 - recheck - t.c further progress - the owner was 

negotiating to sell the hotel and In fact did sell 
th« hotel gating thf^ the pfw Pmw would complete 
the Fire By-law work. 


January to 
September, 1976 


new owners negotiating contract for th« remainder of 
section <lOb. requirements t«lth Bexanson & Co. agree- 
ment reached and owner requested to send copy of 
contract to this office. 


September 21st, 1976- Fire By-law arwended - Fire department Instructed to with- 
hold enforoesant of Fire By-law pending appeal process. 

October 8th, 1976 
February, 1977 
May, 1977 


- contract signed and mailed to F1r« Wardens office, 

- enclosure of main stalrMtll In progress. 

- enclosure of front sta1n«tll coii^lote. 


May to 

November, 1977 - although many meetings end phone conversations have taken 
place during this six month period, no further progress 
has been made. 


Continued . . . 


- 2 - 


408 


February 9th, 1978 - the Fire Chief referred this situation to the Community 

Services Committee for some positive action in light of 
the action being taken by the Committee to make the few 
remaining hotels to comply with the fire By-law require- 
ments. The owner Mr. Somani appeared before the Comnittee 
and was advised by the chairman that the work was to be 
completed within 2 months. 

May 4th, 1978 - an order was issued to provide emergency lighting in the 

public stairwells and corridors. In the original order 
issued to upgrade this hotel, emergency lighting was not 
required but was subsequently introduced into the Fire 
By-law and has therefore been ordered. 

May 5th, 1978 - Mr. Somani apppnled the order for emergency lighting in a 

letter to the Fire Chief. Note - all upgrading orders 
issued subsequent to councils instructions to withhold 
enforcement, contain the provision to have the order held 
in abeyance until the appeal board is established and 
able to deal with the matter. 

June 1st, 1978 - the Fire Chief reported to the Committee that while the 

bulk of the renovations were completed as instructed by 
the Committee there were some items which were outstand- 
ing. This included changing 2k windows to steel frame 
and wire glass to prevent fire exposure to the outside 
Iron fire escapes, replacing the doors opening onto the 
central fire escape with fire resistant doors and self 
closing devices, minur repairs to six room doors in the 
front section of the building, adjustments to six exit 
lights and emergency lighting in public corridors and 
stairways. It should also be noted that when the Fire 
By-law was arnmended in September, 1976, provision was 
included whereby any building which had completed up- 
grading at that time would be considered in compliance with 
the Fire By-law. This building was not completed and 
therefore was required to meet the new Fire By-law stand- 
ard which requires some additional protection for dead end 
corridors. In this building it requires 2k room doors in 
the central wing to be fitted with self closing devices. 

in view of the fact that the bulk of the work had been done, 
the Community Services Committee deferred the matter for one 
more month at which time it was expected the work to be com- 
pleted. Mr. Somani was advised of this instruction by letter 
from the City Clerk and by the Fire Department . 

July 13th, 1978 - the Fire Chief reported to the Standing Committee of Cci';^:i 1 

on Community Services that no progress had been made on these 
outstanding matters which have been required by the City to 
be carried out by the Austin Hotel. 

July 25th, 1978 - Coui ci 1 approves recommendations contained in the Community 

Services Committee dated July 13th, 1978, as follows: 

A. THAT Mr. S. Somani be requested to appear before 
Council to show cause why his business license 
should not be revoked for failure to comply with 
all requirements of the City Fire By-law. 

B. THAT the City Manager report further to Council 
on the Austin Hotel, providing chronological 
details of instructions and orders regarding 
the hotel's compliance with the City Fire By- 
law and the licenses which are held by the 
hotel . 

August 2nd, 1978 - inspection by Fire Warden shows no further progress 

to date. 

The Director of Permits and Licences reports that the following licences have 
been taken out in I978 in the name of Hotel Austin 1975 Ltd. by Mr. Somani, 
to operate at 1221 Granville Street: 

A hotel, restaurant, dining lounge, lounge and public house. 
This report is for the information of Council." 

The City Manager submits the foregoing report of the Fire Chief for INFORMATION 
of Council. FOR COUUCll ACTION SEE PAG£{S) "/(^^O 
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REPORT TO COUNCIL 

STANDING COMMITTEES OF COUNCIL 
ON COMMUNITY SERVICES AND PLANNING & DEVELOPMENT 


OCTOBER 12, 1978 


A Joint meeting of the Standing Conmiittees of Council on Community 
Services and Planning & Development was held on Thursday, October 
12, 1978, in Committee Room No. 1, Third Floor, City Hall, at 
approximately 10:30 A.M. 


Chairman 

(Left prior to voting) 


PRESENT ; Alderman Rankin, 
Alderman Bellamy 
Alderman Brown 
Alderman Ford 

Alderman Gerard (Left prior to voting) 
Alderman Harcourt 
Alderman Marzari 
Alderman Puil 


ABSENT: Alderman Gibson 
Alderman Kennedy 


COMMITTEE CLERK: H. Dickson 


RECOMMENDATION 

1 . City Housing Policy in the Downtown Eastside Area 

The Committees had met jointly on Thursday, September 28, 
1978, on this matter and heard submissions and accepted briefs 
from Mr. L. W. Manuel, Executive Vice-President of the B.C. 
Hotels Association; Mr. J. D. Clark, a consultant who compiled 
the book report for the B.C. Hotels Association on the occupancy 
decline in hotels and the effect on hotel employment; and Mr. 
B. Eriksen of the Downtown Eastside Residents' Association. 

At the September 28, 1978 meeting, the Deputy Director of 
Social Planning reviewed for the joint Committee the attached 
Manager's report dated September 26, 1978. That meeting was 
adjourned and reconvened this date. 

In the Manager's report the Medical Health Of f icer,, the Fire 
Chief, the Director of Permits & Licenses, the Director of Plan- 
ning and the Director of Social Planning reported on various 
aspects of housing by-law enforcement in the Downtown Eastside 
area. 

The Manager's report provided details of a survey on the 
degree of enforcement of the Lodging House and Fire By-laws in 
a cross-section of twenty-three hotels and rooming houses. The 
Manager's report outlined four options on the degree of by-law 
enforcement and provided comment on the impact for each degree 
or level of enforcement. 

The report concluded with a series of recommendations; the 
first being that the City Manager establish a "Downtown Housing 
Implementation Committee" comprised of representatives from Health, 
Fire, Permits & Licenses, Planning and Social Planning Departments 
which would report quarterly to the Community Services Committee. 

Subsequent recommendations proposed terms of reference for 
the committee. Included in the recommendations was one that the 
Director of Legal Services examine the possibility of increasing 
financial penalties for non-compliance with City by-laws; a recom- 
mendation that violators of the Standards of Maintenance By-law be 
advised Council may invoke its authority to do the work; and 


Continued 
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Report to Council (2) 

Standing Committees of Council on 

Community Services and Planning & Development 

October 12, 1978 


Clause No. 1 Continued 

recommendations that in consultation with the proposed new com- 
mittee, the Director of Social Planning meet with Provincial 
officials regarding inadequacies and limitations of existing 
SAFER and GAIN shelter allowances and the Director of Planning 
meet with hotel and rooming house owners and operators to develop 
a modified RRAP for the Downtown Eastside NIP area which would be 
financially attractive to the owners and operators. 

Copies of a brief dated October 10, 1978 from the Downtown 
Eastside Residents' Association (copy circulated) were distributed 
by Mr. B. Eriksen moments before the Chairman called the meeting 
to order. In the brief DERA proposed strict enforcement of Lodg- 
ing House, Fire and Standards of Maintenance By-laws. Appended 
to the DERA brief were a number of letters from Provincial 
officials, including one dated December 8, 1977, addressed to 
the Mayor from the Minister of Municipal Affairs and Housing 
regarding a possible program of housing rehabilitation and sub- 
sidy. 

The Chairman reminded Committee members that a variety of 
submissions were heard at the previous meeting and urged that 
today's meeting be primarily for Committee discussion leading 
to recommendations to Council. 

During deliberations, it was noted some members of the 
Committee favoured an increased level of by-law enforcement while 
others felt the Committee should recommend approval of the recom- 
mendations contained in the Manager's report, as the recommenda- 
tions, as written, called for further reports at quarterly inter- 
vals from a proposed Downtown Housing Implementation Committee on 
the issue of by-law enforcement. The level of enforcement 
question could be examined further at the first quarterly report. 

Those arguing in favour of a higher level of by-law enforce- 
ment pointed out the recommendations contained in the Manager's 
report would merely maintain the status quo of by-law enforcement, 
yet th^re is a considerable need for improvement in the condition 
of housing in the Downtown Eastside. 

There was some debate over whether the chairmanship of the 
Downtown Housing Implementation Committee proposed in the first 
recommendation should be chaired on a rotating basis by each 
departmental representative on the committee or whether the 
committee should have a permanent chairman. One proposal was that 
the chairmanship should rest with the Director of Environmental 
Health as enforcement of Health By-laws would be a primary 
responsibility of the committee. Another suggestion was the 
Director of Social Planning should chair the committee as his 
department, not being directly responsible for the enforcement 
of any by-laws, would be in a more neutral position. 

It was also noted during discussion that recommendation 
no. 4 in the Manager's report, which suggests the Director of 
Legal Services examine the possibility of significantly increasing 
financial penalties for non-compliance with by-laws, is something 
the Community Services Committee has already requested and that 
the penalties should not merely be examined but should be increased. 
A suggestion was also made that recommendation no. 5 in the 
Manager's report, which states Council should consider invoking 
its authority under the Standards of Maintenance By-law, should be 
worded to state Council will invoke this authority. 


Continued 
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Clause No. 1 Continued 

A motion was put forward that the recommendations contained 
in the Manager's report be approved, and subsequently, a member 
introduced a series of amendments , including one to recommendation 
no. 3, calling for an increase in the level of by-law enforcement, 
and one to recommendation no. 6, that the City apply for funds to 
construct two new housing projects; one in the 400 block East 
Cordova and one at 616 East Cordova. 

Speaking to his proposed amendment, the Alderman reminded 
members that he previously was chairman of Council's Standing 
Committee on Housing and on the matter of a more strict level of 
by-law enforcement, he pointed out a group representing some 
eighty owners of buildings which did not comply with the Fire 
By-law had appeared before the former Housing Committee pleading 
that they would close down some 2,000 housing units if the City 
forced them to comply strictly to the terms of the Fire By-law. 
However, Council approved recommendations of the Housing Committee 
for strict enforcement; some 350 units were closed by the City for 
non-compliance with the Fire By-law and the owners or operators of 
90% of the remaining buildings eventually did comply, many only 
after charges were laid by the City. 

In response, it was noted that by increasing the level of 
enforcement as suggested in the proposed amendment, there would be 
20 to 25 building closures per year for an annual loss of 1,000 
to 1,250 housing units and that the current enforcement level is 
resulting in 10 to 12 building closures per year for an annual 
loss of 500 to 600 housing units. It was suggested therefore the 
current level of enforcement is working and is resulting in 
improvements to the housing stock. 

A further amendment was introduced by another member that 
the feasibility of enforcing by-laws inside tenants' rooms should 
be examined by the proposed Downtown Housing Implementation 
Committee. 

It was also suggested that 75% of persons over 65 years have 
never heard of SAFER shelter allowances despite the large number 
of social workers in the Downtown Eastside area, and it should be 
determined why SAFER is not being used or methods should be found 
to fully inform qualified residents of the SAFER program. 

One member referred to the letter dated December 8, 1977 
from Municipal Affairs and Housing Minister Hugh Curtis to the 
Mayor (an appendice to the October 10, 1978, DERA brief), noting 
that the Minister had suggested that the initiative and responsi- 
bility for co-ordinating a study of the need and potential costs 
of a program of rehabilitation and subsidy of housing in the 
Downtown Eastside area should come from City Council. 

The Deputy City Manager responded that this letter was 
referred by the Manager to the Directors of Planning and Social 
Planning and much of the input contained in the Manager's report 
before the Committee this date was in response to the December 8, 
1977 letter from the Minister. 

Speaking to the amendments proposed by the Committee, the 
Deputy City Manager defended the recommendations as contained in 
the Manager's report, pointing out a total of three meetings, 
each lasting half a day, were held between the various departments 
which worked on the Manager ' s report and the recommendations are 
the result of those meetings. With regard to the proposal for a 
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rotating chairman of the Downtown Housing Implementation Committee, 
the Deputy City Manager explained that authority for enforcement 
of the various by-laws still rests within each particular depart- 
ment and therefore, it was felt the rotating chairmanship was 
appropriate. He pointed out staff cannot determine at this point 
exactly what effect a higher level of enforcement may have and 
suggested that Council await the first quarterly report of the 
proposed Downtown Housing Implementation Committee before opting 
for increased by-law enforcement. On the matter of enforcing the 
Standards of Maintenance By-law, he pointed out this by-law may 
require some revision to become effective; however, to invoke 
the by-law requires a decision of Council. 


(At this point Aldermen Bellamy and Puil arrived.) 

The Chairman agreed to hear from representatives of DERA and 
Jean Swanson expressed dismay that it appeared the Committee was 
headed for a tie vote on two critical issues: higher by-law 
enforcement and the construction of two new housing developments. 
Mr. B. Eriksen said DERA had applied to Central Mortgage & Hous- 
ing Corporation for funding for a 93 unit development at 616 East 
Cordova but CMHC replied it was awaiting a policy statement from 
the City that new housing is a priority matter in this area of 
the City. He urged that Council make a policy decision favouring 
new housing in the Downtown East. 

The Director of Environmental Health advised the Committee 
that at the present level of by-law enforcement, seven buildings 
containing approximately 4 85 rooms are in imminent danger of 
being closed for non-compliance with the Lodging House By-law. Of 
the twenty-three buildings containing 931 rooms surveyed in the 
Manager's report, there would be closures of about 320 rooms 
under the requirements for light and ventilation contained in the 
Lodging House By-law if stricter enforcement was instructed by 
Council. The Director of Environmental Health stated he must 
have clear guidelines and direction from Council on the degree 
of enforcement. 

Speaking to his amendment that the City apply for funds to 
construct two new housing projects, a member advised he had 
discussed the matter with officials of both CMHC and the Provincial 
Government and that both levels advised him funds are available. 

However, some members argued a decision on construction of 
new housing should await receipt of the first quarterly report 
from the proposed Downtown Housing Implementation Committee. 


(At this point Aldermen Bellamy and Gerard left; 
Alderman Bellamy stating he did not wish to vote 
on the recommendations as he had arrived late 
and missed most of the discussion, and Alderman 
Gerard stating she had to attend a funeral.) 
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Following discussion, it was 
RECOMMENDED 

A. THAT the City Manager be instructed to establish 
immediately a Downtown Housing Implementation 
Committee to develop and expedite a comprehensive 
and co-ordinated housing plan for the area; the 
Committee to be comprised of one representative 
from each of Health, Fire, Permits and Licenses, 
Planning and Social Planning Departments, the 
Committee to be chaired by a member of the Social 
Planning Department. 

B . THAT the Downtown Housing Implementation Committee 
be authorized by Council to undertake the following 
tasks : 

i) co-ordinate the implementation of a compre- 
hensive housing plan for the Downtown Core 
including : 

- Lodging House, Fire and Standards of 
Maintenance Enforcement Policy 

- shelter allowance program 

- housing rehabilitation program 

- population objectives 

- housing objectives - rehabilitated housing 

- new housing 

ii) submit to Community Services Committee a 
quarterly progress report on Downtown Housing, 
the report to include: 

- population and vacancy trends 

- remaining housing stock 

- by-law enforcement action taken, such as 
closures, prosecutions, joint inspections 
and referrals, etc. 

iii) carry out the leadership and co-ordinating 
role for the City's three inspectional services 
(Health, Fire and Permits and Licenses) with 
regard to the by-law enforcement program in the 
Downtown Core. It being understood that this 
would not disrupt the current lines of authority 
with respect to either inspectional staff or 
by-law administration. 

iv) undertake, in cases where a building has multiple 
by-law infractions, the responsibility: 

a) to order a co-ordinated inspection of build- 
ings with multiple housing by-law infractions 
in order to determine the full extent of the 
buildings non-compliance with the City's 
by-laws ; 

b) to meet with building owners and/or operators 
to advise them of all aspects of non-compliance 
with City housing by-laws, and negotiate a 
program of building improvement and upgrading 
within a specified period of time; and 
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BID NO. 2 - B.C. Equipment Co. 

Rex, Model 3-50 
$71,905.00 (new machine) 

This bid meets all specifications except for noise level limits. 
Without the addition of sound insulation to the cab the quoted 
noise levels exceed those specified with all doors and windows 
closed. 

This bidder offers sound insulation for the cab as an 'option' , 
but is unable to provide any noise level reduction information. 
From our experience, the air conditioning 'option' would also 
have to be considered to ensure acceptable noise levels in the 
cab during summer operation. This would allow the doors and 
windows to remain closed. 

The addition of the sound insulation and the air conditioning 
increase the bid price to $73,265.00. 

BID NO. 3 - Finning Tractor & Equipment Ltd. 
Hyster, Model C451 A 
$78,265.00 (new machine) 

The machine offered by Bid No. 3 meets all specifications. 

This bidder also offered an alternative bid for a demonstrator 
model of the machine noted above. The demonstrator machine 
has operated for 280 hours which is equivalent to two months 
of use in the City of Vancouver's service. 

The demonstrator is offered with full new machine warranty and 
meets all mechanical and operating specifications. 

The demonstrator machine is offered at a total price of 
$61,645.00 which is the lowest bid offered and represents a 
saving of $16,620.00 over the equivalent new machine and is 
$9,177.00 less than the lowest bid for a new machine (Bid 
No. 1). 

The alternative bid offered by Bid No. 3 for a Hyster dozer 
compactor offers the best dollar value to the City. 

We RECOMMEND acceptance of the bid to offer the best dollar 
value to the City (Bid No. 3, alternative), from Finning Tractor 
and Equipment Ltd., for one (l) only, HYSTER Dozer Compactor, 
Model C451-A at a total price of $61,645.00, (demonstrator 
model) ." 

Your Board 

RECOMMENDS the foregoing recommendation of the City Engineer and 
Purchasing Agent be adopted, subject to 5% Provincial Sales tax 
and contract satisfactory to Corporation Counsel. 


9. Knight Street Crossing 

- Town Planning Commission Concerns 

The City Engineer reports as follows: 

"The Acting Chairman of the Town Planning Commission has 
submitted to City Council by letter dated December 2nd, 1970, 
the following concern: 
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c) to monitor building improvement programs 
on a result basis to ensure that reason- 
able progress is being made. 

D. THAT the Downtown Housing Implementation Committee 
in its first quarterly report to Council in early 
1979, report on: 

i) the appropriateness of the level of enforce- 
ment of the current by-law enforcement 
program, including by-law enforcement action 
taken, closures, prosecutions, joint inspec- 
tions and improvements; 

ii) more precise definitions of levels of enforce- 
ment of the Lodging House By-law for considera- 
tion by Council and a feasibility study of 
requiring standards of the Lodging House By-law 
to be enforced inside tenants' rooms; 

iii) (a) examine five buildings randomly chosen 

from the 2 3 buildings included in the 
recent Enforcement Survey from a Standards 
of Maintenance perspective to determine its 
applicability as part of a by-law enforce- 
ment program. 

(b) examine the applicability of the Standards 
of Maintenance By-law as it pertains to 
"liveability" in downtown hotels and room- 
ing houses. 

iv) an assessment of the economic information 
provided by the B.C. Hotels Association - 
Vancouver Zone as it pertains to the economic 
viability of the low-income downtown hotels. 

E. THAT the Director of Legal Services significantly 
increase the financial penalties for non-compliance 
with the Lodging House, Fire and Standards of Mainte- 
nance By-laws. 

(Alderman Puil is recorded as opposed.) 

F. THAT where there are violations of the Standards of 
Maintenance By-law, owners/operators be informed 
that if the required work is not done. Council will 
invoke its authority to do the work. 

(Alderman Puil is recorded as opposed.) 

G. THAT, in consultation with the Downtown Housing 
Implementation Committee: 

i) The Director of Social Planning be instructed 
by Council to immediately begin discussions 
with the Provincial Ministry of Housing and 
the Ministry of HxHuan Resources regarding the 
inadequacies and limitations of existing SAFER 
and GAIN shelter allowances for Downtown residents. 
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ii) The Director of Social Planning immediately 
discuss with officials of the Provincial 
Government appropriate methods of fully 
informing all residents of the provisions 
and application procedures to acquire 
SAFER shelter allowances. 

iii) The Director of Planning be instructed by 
Council to meet with hotel and rooming 
house owners and operators in the Downtown 
Core in order to develop a modified Resi- 
dential Rehabilitation Assistance Program 
(RRAP) for the Downtown Eastside NIP Area 
which would be financially attractive to 
them. 


Tie votes resulted on the following and they are submitted to 
Council for CONSIDERATION: 

C. THAT the current Lodging House By-law enforcement 
program be increased in degree of enforcement to 
Option 2 contained on page 8 of the Manager's 
report dated September 26, 1978, which provides: 

- a Level 3 enforcement or minimum acceptable 
standard on Priority 1 services which are any 
essential services required to operate the 
buildings in a safe and heathful manner, such 
as heat, hot water, lighting, cleaning and 
provision of soap and toilet paper in shared 
sanitary facilities; and 

- Level 2 or intermediate standard on Priority 2 
matters which are the physical conditions of 
the building, involving repair or replacement 

or upgrading to individual rooms or common areas; 

and that enforcement of the Fire By-law remain 
at its current enforcement level. 


(Aldermen Rankin, Harcourt and Marzari in favour; 
Aldermen Brown, Ford and Puil opposed.) 

G. (iii) THAT the City construct two new housing 
projects of 75 to 100 units each in the 
400 block East Cordova and at 616 East 
Cordova or at other appropriate sites in 
the Downtown Eastside. 

(Aldermen Rankin, Harcourt and Marzari in favour; 
Aldermen Brown, Ford and Puil opposed.) 


The meeting adjourned at approximately 11:55 A.M. 


NOTE: Copies of all other documents which were submitted to 
the Joint meeting on September 28, 1978, are on file 
in the City Clerk's Office. 

FOR COUMCa ACTION SEE PAGE(S)...'::?..$5 
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DATE 


November 6, 1978 


TO: 


VANCOUVER CITY COUNCIL 


SUBJECT: 


The 44 - Budget for 1979 


CLASSIFICATION : 


INFORMATION 


The Director of Civic Buildings reports as follows: 

"City Council, on October 31, 1978, when dealing with a report 
from the Community Services Committee on The 44 Budget, passed the 
following motion: 


In the 1979 budget for The 44, an amount of $50,000 was included 
xmder New & Non- Recurring for renovations to the ventilation system. 
The two floors of The 44, one totally below street level, must depend 
on mechanical methods for ventilation. The heat build up is quite 
excessive because of the type and extensive use of the operation, and 
during warm weather little relief is provided because the forced 
ventilation air, brought from the outside, becomes a heating medium. 
Renovations have previously been carried out to the air supply and the 
exhaust system which did increase the general air movement and is adequate 
during the cooler months, however it has become apparent that cooling 
units should be installed to give relief during warm weather. 

We retained D.W. Thompson Consultants Ltd. to carry out a survey 
of the ventilating problems of The 44. Their report stated that the 
only practical method of gaining control of warm weather space temperature 
is to provide mechanical (ref rigerative) cooling, with ref rigerative units 
on the roof and cooling coils in the air supply system. The rough 
estimate for this work was $50,000. Until we have outline drawings and 
specifications in order to establish more accurate costs, we are 
accepting the estimate as valid." 


The City Manager submits the foregoing report of the Director of 
Civic Buildings for the INFORMATION of Council. 


"That consideration of this clause be deferred pending 
receipt of further information from the City Manager on 
the ventilation costs set out in this budget." 


FOR counai acwh see paq^s]B5.QJ33 I 
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WORKS AND UTILITY MATTERS 


RECOMMENDATION 

1. Change of Street Lighting on Skeena Street from Cambridge 
to Dundas Street. 


The City Engineer reports as follows: 

"Mrs. Cheney of 116 N Skeena Street in a letter received on October 16, 1978 
and signed by 16 other owners points out that the lighting on Skeena Street 
was removed and replaced with fewer lights when they were moved to make way 
for the curb and gutter project which they had petitioned. She now reqiaests 
that the City replace the lighting. 

This report describes the special circumstances leading to the reduction in the 
lighting and recom m ends the new lighting remain. 

In 1958, lighting was installed on Skeena Street from Dundas to Bridgeway Road 
which provided access for major traffic to the old Second Narrows Bridge during 
the construction of the new bridge and south approach. The lighting was updated 
about two years ago by the Provincial Government as part of their normal replace- 
ment program. This lighting has been installed and maintained at no cost to the 
City or the abutting owners although there was no contract requiring the Govern- 
ment to light this street which lies outside the highway network and approach 
roadways and has not carried heavy traffic since the bridge was opened. 

When the curb and gutter project was designed it was found that the street 
lighting poles had to be moved back to allow for the standard width of pavement 
and funds for this were included in the City's share of the estimates. The 
Department of Highways when asked to relocate the poles at the City's cost, 
examined the street, and found it was no longer related to the highway and 
turned the plant over to the City at no cost. 

In order to conserve energy and to minimize the initial installation costs and 
continuing energy and maintenance costs, the old 'thoroughfare' lighting was 
removed and standard residential lighting installed in the new locations clear 
of the paving project. The six old lumlnaires and poles which were not suitable 
to use in the City's system were removed and sold as surplus to recover enough 
money to pay for the four standard lighting poles and lumlnaires (approximately 
$1000) and the funds allocated in the project to move the poles back clear of 
the roadway, more than covered the $3800 contract price to remove the old fixtures 
and instal the new lights. These expenditures do not affect the rates paid by the 
abutting owners who will derive benefit from the standard lighting and the paving. 

If the lights had been transferred to the City at a time when no curb and gutter 
project was involved, there would be two options which would not be as cost 
effective: 

a) Require the Provincial Government to remove their plant and call for the 
owners to petition for standard local improvement street lighting at an 
estimated cost of $6000 or 

b) Reconnect the lights (without relocating them) to City circuits and change 
the 400 watt/480 volt units to 250watt/120 volt lumlnaires to operate on 
our circuits at an estimated cost of $2500. The poles would still have to 
be moved when a pavement is installed and two more lights than are required 
would have to be maintained at an ongoing cost of $130 per year. 

Because of the delay in dealing with the Provincial Government about relocating 
the street lights, the paving cannot be reasonably undertaken this Fall. The 
Contractor has been instructed to make the street safe and tidy until this 
project can be done next Spring. 

I recommend that the existing standard lighting remain and that Mrs. Cheney 
be informed of the unusual developments that occurred which were out of the 
control of the City." 

The City Manager RECOMMENDS that the above recommendations of the City Engineer 
be approved. 

/? 
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2 . Tender No. 58-78-6 - Supply and Delivery of Mineral Aggregates . 


The City Engineer and City Purchasing Agent submit the following report:- 

"Tenders for the above were opened by the City Clerk for the City Manager on 
September 18, 1978 and referred to the City Engineer and Purchasing Agent 
for report. The officials concerned report as follows: 


The working copy of the tabulation is on file in the Purchasing Agent's 
Office. Prices shown in this report include all taxes and charges. 

The tender called for the supply and delivery of thirteen types of mineral 
aggregates. This report deals with ten of the items, and the remaining 
three will be reported on at a later date after further tender evaulation 
by the Engineering Department. 

Funds for all purchases are provided in the Annual Revenue and Capital Budgets. 

Nine items are being recommended for award to the low bidders. One of these 
items (Item 4 - Crusher Dust) becomes the low bid after the local content 
allowance is made. One further item (#13-crushed tailings) is being recommended 
for award to the lowest bidder meeting specifications. 

The tenders specify that Item 13 be 100% crushed quarried material free of 
excessive fines, and that the sand in the aggregate be all crushed from quarried 
rock. 

The low bid from Construction Aggregates does not meet specifications because 
the material offered is only about 70-80% crushed, and not quarried tailings. 
Further, the sand in the material is not crushed from quarried rock as spec- 
ified, but rather, is natural sand. 

The recommendations for the supply and City pick-up of materials are based 
upon pick-up from the location producing the lowest on-site cost after taking 
the City's hauling cost into consideration, and for the purposes of having 
alternative back-up sources available, if required, during the duration of 
the contract. 

It is estimated that the pick-up portion of the contract will cost an additional 
$45,000. The costs noted in the recommendations of this report no not include 
this amount due to the uncertainty of job locations over the next 12 months. 

The City Engineer and Purchasing Agent recommend the following awards:- 

A. Constr u ction Aggregates Ltd. 

- Items 1, 5, 7, 9, 17, 21 and 23 for the supply, delivery and unloading of 
mineral aggregates at Cambie Yards at an estimated cost of $636 655. 

- Items 9, 12 and 17 for the supply of an unspecified amount of mineral 
aggregates which will be picked up by City trucks. 

B^. C. R. Aggregates 

- Items 3, 4 and 13 for the supply, delivery and unloading of mineral 
aggregates at Cambie Yards at an estimated cost of $97 220. 

- Item 9 for the supply of an unspecified amount of mineral aggregates 
which will be picked up by City trucks. 
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Clause No. 2 Continued. 


C Jack Cewe L td. 

- Items 9, 12 and 17 for the supply of an unspecified amount of mineral 
aggregates which will be picked up by City trucks. 

D Lafarge Concrete Ltd. 

- Items 9, 12 and 17 for the supply of an unspecified amount of mineral 
aggregates which will be picked up by City trucks. 


The City Manager RECOMMENDS that the recommendation of the Purchasing 
Agent and City Engineer be approved, subject to contracts satisfactory 
to the Director of Legal Services. 


3 . Local Improvements by "Petition" and on "Special Grounds" . 


First Step, Petition Projects 

The City Engineer reports as follows: 

"As required by the Local Improvement Procedure By-law, projects for 

Pavements & Curbs, Local Residential 

- Lane Pavements, Local Residential 

- P.C. Concrete Sidewalks 
Speed Deterrent Bumps 

- Lane Lighting 

shown on the attached schedule dated October 27, 1978, are advanced to Council 
'by Petition, ' 

It should be noted here that these lane pavement petition projects were submitted 
to the City Clerk, sufficiently signed, on or before July 31, 1978, and are to be 
dealt with under the 'old rules' rather than the new recently adopted cost-sharing 
formula, as per Council's instructions. 

Capital Funds 

Funds for the City's share of pavement & curbs and sidewalk projects are available 
in the 1979 Streets Capital Budget subject to Council's approval of this budget. 
There is no City cost involved in the lane lighting project. 

Lane paving and speed bump projects have been divided into two categories A and B, 
grouping their respective priorities with appropriate sources of funds. 

Category A .... Funds in the sum of $245 000 for the City's share are 
available from lane paving unallocated but budgeted (200 000) and from 
the 1979 Streets Basic Capital Budget (45 000). 

Category B .... Funds totalling $46 000 to complete these lane and speed 
bump projects will be required from 1979 Supplementary Capital. Approval 
of the recommendation of this report does not commit Council to approval 
of the 1979 Supplementary Capital funds but indicates a strong expectation 
of such approval. 

Note: It is anticipated that additional 1979 Supplementary Capital of from 
$250 000 to $300 000 will be required to honour petitions submitted to the 
end of 1978. 
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Clause No. 3 Continued . 

Inverness Street - 15th t o 16th and 16th to 17th Avenues 

These two projects are in the Mount Pleasant N.I. P. Area and under the arrangements 
Tl^r funis °" ''''^"^'^ ''''' ^^^^^^^^ ^ 25% contribution fro^ 

Sidewalk, Chestnut Street - Special Grounds 

On December 13, 1977, City Council approved construction of a sidewalk on the west 
side of Chestnut Street from Cornwall Avenue to a point approximately 50.26 feet 
north of Greer Avenue as a local improvement on special grounds. This work is 

RoT? K^^^"""^ P^^"'^ °" however, a Special Assessment 

hri a^r^ / P"Pf notices mailed out to the property owners and the project 
brought before a Court of Revision. 

Funds for this project were previously approved by Council." 
Second Step, Petition Projects 

The Director of Finance reports as follows: 


"In accordance with the provisions of the Local Improvement Procedure By-law, I 
am submitting the City Engineer's report of October 27, 1978. The estimated total 
cost of these improvements is $827 638 and the City's share of these costs is 
$543 600. An additional $77 426 of City Capital funds will be required for ditch 
elimination. 


I have to report that the necessary financial arrangements can be made to carry 
out the work for pavement and curbs, sidewalks, lane lighting and Category 'A' lane 
pavements subject to Council approval of the 1979 Streets Capital Budget. 

Financial arrangements for Category 'B' lane pavements and speed bumps will depend 
on Council's willingness to commit $46 000 of next year's Supplementary Capital 
Budget. This amount is not large in comparison to the City Engineer's expected 
requirements for 1979, and I would recommend that this Council recommend to the 
1979 Council that $46 000 of 1979 Supplementary Capital be approved. 

The major request for Supplementary Capital as noted in the City Engineer's report 
above will be brought forward in the Spring and will warrant Council's full 
consideration in the context of other requests for 1979 Supplementary Capital funds." 

The City Manager has decided that it is desirable to undertake the projects referred 
to and RECOMMENDS that: 


(a) The reports of the City Engineer and Director of Finance be adopted together 
with the details of the Second Step Report on file in the City Clerk's office. 

(b) The projects for pavement and curb on Inverness Street be given relief of 25% 
in accordance with the previous policy established by Council for the Mount 
Pleasant N.I. P. Area. 

(c) The projects listed in the attached schedule dated October 27, 1978, be brought 
before a Court of Revision to be held at 7:30 p.m., Thursday, December 7, 1978. 

and FURTHER RECOMMENDS that: 

(d) The Collector of Taxes be instructed to have a Special Assessment Roll prepared, 
notices mailed and the Chestnut Street sidewalk project brought before this 
same Court of Revision. 


FOR CQUmi ACTION SEE PAGE(S) j3^.S«^^ 
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BUILDING AND PLANNING MATTERS 


RECOMMENDATION 

1 . Rezoning Application: 3655 West 10th Avenue 

The Director of Planning reports as follows: 

"An application has been received from Mr. I.R. Gordon of Gordon Import 
Autos Limited, requesting an amendment to Zoning and Development By-law 
No. 3575, whereby the property at 3655 West 10th Avenue, Lot 12 Amended, 
Block 55, D.L. 540, Plan 229, be rezoned from RS-1 One-Family Dwelling 
District to CD-I Comprehensive Development District for the purpose of: 

'increasing our off-street parking only. We propose to remove 
the present dwelling, level the property to our adjoining 
property (3675 West 10th Avenue), relocate the east side planter 
to the east side of 3655 West 10th Avenue, erect an acceptable 
fence and treed buffer strip. We have no intention of erecting 
any type of structure on the property re: our auto business, and 
we would not require 10th Avenue access'. 

Background 

Council will recall the extensive background regarding this site commencing 
with a rezoning application submitted by Mr. Gordon on September 15, 1977 
requesting a rezoning of the site from RS-1 One-Family Dwelling District to 
C-2 Commercial District, for the purpose of developing an off-street parking area 

Following consideration a report from the Director of Planning on the 
proposed rezoning (copy attached as Appendix A), Council refused the 
application. During discussion of the proposed rezoning at Council on 
March 14, 1978 the Director of Planning specifically noted that favourable 
consideration would not be given to use of the site for off-street parking 
under the present RS-1 zoning although such a use may be permitted as a 
conditional use under the RS-1 District Schedule. Following Council's 
refusal of the rezoning application Mr. Gordon did however submit Development 
Permit Application No. 80463 for use of the site for parking purposes. This 
Development Permit Application was refused by the Director of Planning on 
May 8, 1978 for the following reasons: 

"It is an unsuitable form of development at this location as it 
extends commercial development into the residential district, 
with particular regard to the objections received from neighbouring 
property owners". 

Mr. Gordon subsequently appealed the decision of the Director of Planning 
through the Board of Variance. The Board of Variance heard the appeal, 
were advised of the history of the application, and after listening to 
Mr. Gordon's submission, upheld the decision of the Director of Planning. 

On June 27, 1978, Council received a delegation from Mr. Gordon and 
subsequently resolved: 

"That the Director of Planning be requested to give favourable 
consideration to approval of the development permit application 
from Gordon Import Autos Limited to use the adjoining site to 
the present car sales business for off-street parking purposes". 

On August 1, 1978 Council considered a report from the City Manager 
dated July 28, 1978 (copy attached as Appendix B) which noted, in 
essence, that the Director of Planning could not legally reconsider 
the same application but that fresh consideration could be given to 
the matter if the applicant reapplied under a new application containing 
sufficient material information to show a change in circumstances 
surrounding the previous refusal. Following discussion. Council 
received this report for information, however, during consideration 
the Mayor requested the Director of Planning to advise Mr. Gordon that 
a number of members of Council suggested that he might wish to consider 
submitting a new application based on rezoning of the property to CD-I. 
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Clause 1 continued 


On August 29, 1978 the above noted CD-I Comprehensive Development District 
rezoning application was received from Mr. Gordon. 

Use of this site for parking purposes has been considered at length by 
the Director of Planning under:^both the initial rezoning application 
(requested C-2 Commercial District) and the subsequent development permit 
application. The Board of Varaance have also considered the matter. 
While the reconmonded refusal erf the initial rezoning application was 
based in part on the range of possible uses permitted under the C-2 
District Schedule, it was specifically drawn to Council's attention that 
the proposed use of the site for parking purposes was, in itself, 
inappropriate. The reasons for.- this were amply set out in the City 
Manager's report dated March 10, 1978 (attached as Appendix A). Customary 
notification of surrounding property owners during processing of the 
subsequent development permit application by Mr. Gordon also indicated 
objections to the proposed use2of this site for parking purposes. 

Although a rezoning of this site to CD-I Comprehensive Development 
District might closely regulatb both the use and form of the parking 
area, the use would be inappropriate for the reasons previously noted. 

RECOMMENDATION: The Director of Planning recommends that this 

application be: not approved. Hov/ever, bearing in 
mind the previous considerations regarding this 
site. Council may wish to refer this application 
to a Public Hearing." 

The City Manager notes thar-t the present application results 
directly from suggestions made to the applicant during the 
Council meeting of Augustid.st, 1978, as a method of implement- 
ing the intent of Councilfs resolution of June 27, 1978. 

Consequently, the City.' Maniager RECOMMENDS that the re-zoning 
application be referred directly to a Public Hearing to be 
scheduled in the Council CShambers in December, 1978. 

2. Kensington N.I .P. - Tecximseh School Annex Grounds 
Improvements ; 

The Director of Planning report§ as follows: 

"On April 4, 1978, City Cguncil approved the Kensington Concept Plan 
which included $150,000 foic improvements to schools in the Kensington 
N.I. P. area. The Concept. Plan suggested improving outdoor recreational 
opportunities for the benefit of school children and local residents 
at the four elementary school annexes and one elementary main. school in 
the area. 

Tecumseh School Annex is the first school project in the Kensington 
area to have reached the funding stage. The design for school ground 
improvements and cost estimates have now been prepared by the School 
Board. The proposed project is to build a retaining wall at the eastern 
end of the school grounds,, thereby enlarging the playing field and 
making the school grounds atiore usable. The teachers at Tecumseh School 
Annex and the Parents Consiultative Committee have been involved with 
the designing of this project. 

The Vancouver School Boardrhas now supplied a revised and up to date 
estimate of $34,155, of which the School Board would pay $7,055 for 
overheads. This would leave a cost to N.I. P. of $27,460, (see Appendix 
"A"). 

The Kensington Citizens' NxI.P. Planning Committee has discussed the 
project and recommends the lexpenditure of up to $27,460 to complete the 
project. 
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Clause 2 continued 

The British Columbia Department of Municipal Affairs and Housing and 
C.M.H.C. both concur with the appropriation of funds for the improvements 
to Tecumseh School Annex grounds. 

The Director of Planning recommends that Council approve the appropriation 
of up to $27,460 from the Kensington N.I. P. account 891/8704 for the 
construction of improvements to the Tecumseh School Annex grounds, with 
costs to be shared as follows: 

Federal (50%) $13,730 

Province of B.C. (25%) 6,865 
City of Vancouver(25%) 6,865 

$27,460" 

The City Manager RECOMMENDS that the recommendation of the 
Director of Planning be approved. 


3. Riley Park N.I. P. Appropriation of Funds: Cartier 
Park and C.N.I.B. Improvements 

The Director of Planning reports as follows: 

"On July 26, 1977, City Council approved the Riley Park N.I.P. Concept Plan which 
included an allocation of $267,000.00 for improvements to local parks. The 
purpose of this report is to recommend the appropriation of a portion of these 
funds to make additions and changes to Cartier Park and the Canadian National 
Institute for the Blind (C.N.I.B.) grounds. 

Cartier Park is located adjacent to the C.N.I.B., bounded on the east by Prince 
Edward Street, on the north by 36th Avenue and the south by 37th Avenue. Cartier 
Park is presently developed only as a basic playing field for informal local 
sports activities. 

The Riley Park Citizens' N.I.P. Planning Committee found in discussions with the 
Team Police, C.N.I.B. staff/residents and nearby local residents that basic 
improvements should be done to provide for the various age groups that wish to 
use the space. To determine the exact improvements, a Design-In was held in April, 
1978 involving approximately 75 residents and their children. This was followed 
by individual discussion with many residents living and working in the area. The 
proposed new improvements would include a small childrens' play area, a new base- 
ball backstop, benches, additional trees at the park edge and rehabilitation of 
the playfield surface. Lighting of the area in front of the C.N.I.B. was also 
included and considered an important priority because it would both reduce vandalism 
and the attraction of the place as a local hangout while at the same time promoting 
increased opportunities for positive use. 

A detailed listing of the proposed improvements and cost estimates are attached 
as Appendix A based on a design scheme that has been agreed upon by the Riley 
Park Citizens' N.I.P. Planning Committee, the Vancouver Park Board, the C.N.I.B. 
Board of Directors and other affected residents. All ongoing operating and 
maintenance costs of the lighting on CNIB qrounds will be paid for by the CNIB 
as per the attached letter. Appendix B. 

The Central Mortgage and Housing Corporation and the Province of B.C. have been 
advised of the proposed expenditure and concur with the recommendation for funding 
of the project. The total cost for the playground improvements and lighting is 
$47,113.20. 

The Director of Planning recommends that Council approve an expenditure of $47,113.20 
to be appropriated from Riley Park N.I.P. Social and Recreational Facilities Budget 
Account #898/9412 for improvements to Cartier Park and CNIB grounds, costs 
to be shared as follows: 


C.M.H.C. (50% of total) $23,556.60 
Province of B.C. (25% of total) $11,778.30 
City of Vancouver (25% of total) $11,778.30" 


The City Manager RECOI-IMENDS that the recommendation of the Director 

FOR COUF^CiL ACTION SEE PAG£(S|. 
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Clause 9 Continued 

' . . .that the bridge design does not provide a turn from 
the East on Marine Drive for traffic going North on Knight 
Street and that traffic going West on Marine Drive and 
wishing to go South on the bridge will have to go beyond 
Knight Street and make a left hand turn which will impede 
traffic on Marine Drive.' 

The Town Planning Commission submitted the same concern to 
Council by letter dated April 23rd, 1970, and the Board of 
Administration submitted the following report to Council in 
June, 1970. 

'The City Engineer reports as follows: 

The Chairman of the Town Planning Commission has submitted 
to City Council by letter dated April 23, 1970, the following 
specific concerns: 

"The bridge design does not provide a turn from the 
east on Marine Drive for traffic going north on Knight 
Street. This means that traffic wishing to go north 
on Knight Street has to make a turn somewhere east of 
Borden Street and filter through residential development 
to Knight Street. Again, if traffic is going west on 
Marine Drive and desires to make a turn that will get 
it on to the bridge to go south, then this traffic has 
to go beyond Knight Street and make a left hand turn, 
which will impede traffic on Marine Drive." 

For Council information, these two points were discussed in 
detail by Planning and Engineering Department officials with 
representatives of the Department of Highways and their 
Consultants . 

The question of provision of a ramp for the westbound to 
northbound movement was reported to Council in the Board of 
Administration report of May 2, 1969, as follows: 

"The arrangement provides for all existing traffic 
movements except the westbound to northbound which 
could not be justified on account of the low forecast 
volumes, the high cost, and the availability of an 
alternative route nearby (i.e. Argyle Street)." 

This May 2, 1969, Board report was adopted by Council on 
May 6, 1969, at which time Council requested a report on 
the feasibility of eliminating the proposed left turn 
movement and signalization now raised by the Town Planning 
Commission . 

The Board of Administration Report of July 4, 1969, received 
by Council on July 8, dealt in detail with alternative ways 
of eliminating the left turn and concluded with the following 
summary : 

"Officials of the Engineering and Planning Departments 
have examined all these schemes following which they 
reviewed them with B.C. Highway Officials and their 
Consultants. All concurred that the 'Approved' scheme 
was the most acceptable from the standpoints of community 
development, the highway user and overall economics, and 
had the flexibility for upgrading to a higher traffic 
capacity in the future if that should prove necessary. " 


/Continued 


423 


A-7 


MANAGER'S REPORT, NOVEMBER 3, 1978 
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FINANCE MATTERS 


INFORMATION & RECOMMENDATION ; 

1. Fire Department - 

Apparatus Replacement Program 

The Fire Chief reports as follows: 

"In February 19 70 City Council approved the recommendation contained 
in the report submitted by the Assistant City Engineer dealing with 
a fifteen-year replacement policy for firefighting equipment. To 
provide effective and reliable emergency apparatus, a planned replace- 
ment program has been established. 

To conform with the report, it is necessary that 2 triple combination 
pumpers be purchased in accordance with the approved 19 79 replacement 
schedule. 

Delivery time quoted by manufacturers is Ih years for firefighting 
apparatus. Experience has shown that these units will not be 
delivered until 1980 if purchasing procedures cannot be carried out 
until final budget approval is given in April 19 79. Late delivery 
results, because of chassis model year changes, can significantly 
delay delivery of the chassis to fire apparatus suppliers. This 
delay would make another year of operation necessary for existing 
apparatus which is already past its effective life. Tendering and 
ordering as soon as practical in advance of budget would make pur- 
chasing a current model year chassis possible and assure a 1979 
delivery date. 


Estimated costs: 


It is recommended that 

(A) Two triple combination pumpers be approved in advance 
of the 1979 budget. 

(B) The City Purchasing Agent be authorized to call for 
tenders upon adoption of this report. 

(C) Funds (estimated to amount to $189,000) be provided 
in advance of the 197 9 operating budget. " 

The City Manager RECOMMENDS that the foregoing recommendations of the 
Fire Chief be approved. 


2 triple combination pumpers 
plus 5% sales tax 


$180,000 
9,000 


Total estimated costs of 
recommended equipment 


$189,000 
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PERSONNEL MATTERS 

RECOMMENDATION 

1. Matters Relating to Statutory Holidays 
Christinas Day and Boxing Day 

The Director of Personnel Services reports as follows: 

" Christmas and Boxing Days - Problem of the Four Day Week 

This is the first year since the four day week was introduced that 
Christmas and/or Boxing Day have not fallen on a Saturday or Sunday. 
In 1976 and 1977 it was possible to schedule the day or days off in 
lieu of these Holidays so that employees working the four day week 
could continue to do so during the weeks immediately prior to and 
following the long weekend. However, in 1978 Christmas and Boxing 
Day fall on Monday and Tuesday, leaving only three working days for 
the balance of the week. One possible solution would be to grant 
the preceding Friday (December 22) as the day off in lieu of 
December 26th, thereby creating two four day work weeks. However, 
presumably most business offices will be closed on the 26th, thereby 
making it difficult for many civic employees to be productive on 
that day. 

I have consulted with the Unions involved and they agree that the 
only sensible arrangement would be to work five days during the week 
immediately prior to Christmas and three the following week for the 
usual total of eight over a two week period. Each day would be of 
normal four-day week length with the possible exception of Friday, 
December 22nd (see below) . 

Closing of Civic Offices - December 22, 1978 

In past years, it has been the practice to close Civic Offices and 
Yards to the public at noon on the last working day before Christmas, 
with all employees being required to vacate such buildings and yards 
not later than 3:30 p.m. 

I recommend that, in accordance with past procedures, the Civic 
Offices and Yards under the control of the Council be closed to the 
public at 12:00 noon on Friday, December 22nd, 1978 and that all 
employees concerned be required to be out of the buildings and yards 
at no later than 3:30 p.m. Arrangements for those employees who 
perform a service such as garbage collection, and for those employees 
on other -than day shift, will be made departmentally . 

This is an arrangement peculiar to December 22nd, 1978 and is not 
in the nature of a statutory holiday. 

It is noted no such arrangement would prevail on Friday, December 
29th and that Civic Offices will remain open until 5:30 p.m. on that 
day. 

In summary I recommend that: 

(a) Civic employees, including those working the four day week, 
work five days during the week immediately prior to Christmas 
and three the following week. 

(b) Civic Offices and Yards be closed to the public at 12:00 noon . 

on Friday, December 22, with all employees involved being required 
to vacate these premises no later than 3:30 p.m., and with 
arrangements for shift workers. Sanitation staff, etc., being 
made departmentally. 

(c) The Park, Police and Library Boards be advised of Council's 
decisions in these matters." 

The City Manager RECOMMENDS that the foregoing recommendations of 
the Director of Personnel Services be approved. 


(PERSONNEL: A8 - 1) 
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INFORMATION ; 

2. Recruitment Program - Vancouver Police Department 

The Equal Employment Opportunity Officer reports as follows: 

"A recent press report on a meeting of the Vancouver Police Board 
briefly mentioned a new recruitment program for minority and bi- 
lingual police officers that is presently being developed by the 
Vancouver Police Department and the Equal Employment Opportunity 
Officer. 

For the information of members of Council, the EEC Officer pro- 
vides the following further details on this new program. 

It has always been the policy of the Vancouver Police Department to 
seek highly qualified candidates for its force. Until now, however, 
the VPD has not actively recruited in the community, and most police 
officers are selected from "walk-in" applicants. 

Presently, few applications come from members of Vancouver's 
minority communities, and, consequently, the VPD has a small 
number of minority police officers on staff. 

There are many situations requiring VPD intervention where un- 
derstanding of the cultural values and languages of the minority 
sectors of the community is a significant factor. Officers from 
the minority communities can offer valuable knowledge and skills 
that will improve the standard of police service in Vancouver. 

The goals of the new recruitment program, therefore, are to ac- 
tively recruit highly qualified police officer candidates from 
all sectors of the community, to make special efforts to pro- 
vide information about Vancouver's police service to the minority 
communities and to encourage qualified applicants from these 
communities to come forward. 

The program will disseminate information on police work, VPD 
policies and entrance requirements through pamphlets, radio 
ads, newspaper advertisements and liaison meetings between the 
VPD and business, religious and other organizations in the 
minority communities . 

Recruitment materials are presently being prepared for the VPD 
by staff from a number of City departments. The program is 
expected to commence in December . 

The new recruitment program has been approved by the Executive 
of the VPD and was reported to the Vancouver Police Board on 
October 11, 1978. 

Funds for the program in the amount of approximately $8,000 will 

be provided from the budget of the Equal Employment Opportunity Officer'l 


The City Manager submits the above report of the Equal Employment 
Opportunity Officer for the INFORMATION of Council. 


FOR CO'JNGL AC'iON SEE PAGE(S) .3.^. 
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MANAGER'S REPORT, NOVEMBER 


3, 1978 


(PROPERTIES: A9 - 1) 


PROPERTY MATTERS 


RECOMMENDATION 


Request by purchasers to defer payment on three lots 
Vicinity S.E. Marine Drive and Poplar Street. 


The Supervisor of Properties reports as follows : 

"On June 29, 1976, City Council approved the sale 
of seven lots described as Lots A, B, C, D, E, F 
and G of Subdivision B, Block 31, D.L. 313, Plan 14166 
at a total price of $213,100.00 on City terms. Upon 
receipt of the total first instalment principal 
and other related charges, the City registered 
Agreements for Sale. 

Three lots were paid out and a one-year deferment 
of payment on the principal amount outstanding on 
the remaining four lots was approved by Council 
on February 14, 1978. Since that date the purchasers 
have paid out one of the four lots; principal and 
interest to December 29, 1978 total $24,485.94 for 
the remaining three lots . 

A request for a second one-year deferment has now 

been received from the purchasers; if approved, 

this would extend the date of payment of principal 

to December 29, 1979. Poor real estate market conditions 

are the reasons given for the request for the 

extension . 


The financial status of the three lots is: 


TOTAL PRINCIPAL: $89,060.00 


PAID OWING 

Principal $66,795.00 $22,265.00 
Interest : 

June 29/76-Jan 31/78 7,383.42 

Feb. 1/78-June 29/78 993.00 

Due December 29/78 1,227.94 

Taxes : 

June 29/76-Dec. 31/78 3,130.13 


$77,308.55 $24,485.94 


As the purchasers have paid 75% of the principal 
amount owing it is felt that financing in the outside 
market to pay out these three lots should be readily 
available. The City's rate of interest on these sales 
is 11%. The Supervisor of Properties is of the 
opinion that an extension should not be given 
but that alternate financing should be sought by 
the purchasers. Conveyance will not take place until 
the monies due to the City have been paid. 

Recommended that the purchasers be requested to seek 
alternate financing and that their twelve month 
extension request fjrom December 29, 1978 to 
December 29, 1979, not be granted; if full payment 
of the account is not received by December 29, 1978, 
the Director of Legal Services be authorized to take 
whatever action is necessary to protect the City's 
interests in Lots A, C and D of B, Block 31, D.L. 313, 
Plan 14166." 
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MANAGER'S REPORT, NOVEMBER 3, 1978 (PROPERTIES: A9 - 2) 

Clause No. 1 cont'd : 

The City Manager does not consider it appropriate for the City to 
continue to provide financing for this purchase -- certainly, not 
at interest rates lower than those available commercially. 

The City Manager RECOMMENDS approval of the recommendation of the 
Supervisor of Properties. 

If Council does not accept his recommendation, then the City Manager 
suggests in the alternative, that any extension be at an interest 
rate of 13% and on condition that interest payments be kept up to 
date . 

2, Sale of City Lands 

N/W Corner Williams and Skeena Streets 

"The following offer to purchase has been received by the 
Supervisor of Properties as a result of the City's call 
for tenders advertised under the authority of the Property 
Endowment Fund Board. The offer is considered to be 
favourable to the City and is hereby recommended for 
acceptance. 


Lot 17 exc, N 2.5', Block 7, SEk Section 26 THSL, Plan 2588 
Situated on the N.W. corner Williams and Skeena Streets 

APPROX. SALE 
NAME SIZE PRICE TERMS 


Ummar Ali 37' x 107.5' $32,650.00 City terms 

(3 11%" 

The City Manager RECOMMENDS that the foregoing offer to 
purchase, being the highest offer received and favourable 
to the City, be accepted and approved under the terms and 
conditions set down by Council. 


3. Establishing a corner cut off for lane purposes at 
14th Avenue and Nootka Housing Site. 


The Supervisor of Properties reports as follows: 

"City Council on November 18, 1975, approved the leasing of 
Lot 21, Block A, Section 43, T.H.S.L. ,Plan 11660, situated 
at 14th Avenue and Nootka Street to the Greater Vancouver 
Housing Corporation for development of housing for the Handi- 
capped. Construction of this project is expected to commence 
in the very near future. 

The City Engineer has requested that a 10' x 10' corner cut 
off on the N/W corner of the site be established for lane 
purposes to provide better access for fire fighting equipment 
and the Housing Corporation concurs with this request. 

It is therefore recommended that a 10' x 10' corner cut off 
on the N/W corner of Lot 21, Block A, Section 43, T.H.S.L., 
Plan 11660 be formally established for lane purposes and that 
the Formal Resolution establishing the same and submitted 
concurrently with this report be passed by Council." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Properties be approved. 
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(PROPERTIES: A9 - 


4. Offer to Purchase City Property - 

E/S Kirkland Street between 4btn ^ 4/tn Avenues , Zoned KS-1 

The Supervisor of Properties reports as follows: 

"Under the authority of the Property Endowment Fund Board 
tenders were called for the purchase of the following des- 
cribed properties on October 3, 1978 and were opened in 
public on October 30, 1978. 

After considering all offers received, it is recommended 
that the following offer to purchase, being the highest 
offer received and representative of current market value, 
be accepted and approved under the terms and conditions 
set down by Council: - 

Lots 35 & 36, NEh District Lot 339, Plan 17100 - 
E/S Kirkland Street between 46th & 47th Avenues, 
Zoned RS-1 

Approximate Purchase 
Purchaser Size Price Terms 

Bawn Holdings 33'xl07' $34,118 ea. City terms @ 11% 
Limited 

Subject to public utilities easement over the East 
5 feet of each lot." 

The City Manager recommends that the foregoing recommendation 
of the Supervisor of Properties be approved. 


FOR COUNCIL KllQU SEE PAGE(S)J£..fi2^ 
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MANAGER'S REPORT 


DATE 


November 2. 1978 


TO: 


Vancouver City Council 


SUBJECT: Proposed Implementation of Team Policing in District #1 
CLASSIFICATION: CONSIDERATION 


The Director of Finance reports as follows: 

"The Vancouver Police Board at its meeting October 11, 1978, when considering 
a proposal by the Chief Constable on the implementation of team policing 
in District #1, passed the following resolution: 


"The Chief Constable submitted a report on the proposed implementation 
of Team Policing in District 1, effective November 12, 1978. He 
said this would bring all four districts under Team Policing. 

Acting Inspector J. D. Lucy explained the District 1 Team Policing 
proposal to the Board. 

The Chief Constable requested the approval of the Board of the 
following changes in the authorized establishment of the Force: 

Corporals to be increased by 4 
Sergeants to be decreased by 1 
Constables to be decreased by 3. 

The Chief said the annual increase in salaries and fringe benefits 
at 1978 rates would be $7,656. 


'THAT the recommendations contained in the District 1 Team 
Policing proposal be approved, and 

FURTHER THAT City Council be requested to approve the required 
changes in the authorized establishment of the Force prior 
to consideration of the 1979 Police budget.' 


The proposal, a copy of which is enclosed as Appendix "A" states that Team 
Policing has now been implemented in all Districts except District #1. 

Staffing and Cost 

The proposal does not increase the total authorized strength of the Force 
but changes the mix of N.C.O. ranks as shown in the resolution. 

The increased annual cost at 1978 rates is $7,656, as explained in the 
proposal. The increased cost in 1978, if implemented November 12, 1978, 
is approximately $1,000, and the Police Department advises that this amount 
is available within their current budget." 

The Director of Finance submits this report for consideration & if approved Recommend 
that the request of the Vancouver Police Board for the change in authorized 
establishment as detailed in the Report be approved. 

The City Manager submits the Report of the Director of Finance for CONSIDERATION. 


Moved: 


Carried. 


II 


FOR COUNCil ACTiOfJ SEE PAG£(S)..39.b 
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MANAGER'S REPORT 


October 26, 1978 


TO: 


Vancouver City Council 


SUBJECT: Demolition of Building at 1125 Pencirell Street 
CLASSIFICATION: Recommendation 

The Supervisor of Properties reports as follows: 

"1125 Pendrell Street, East Half of Lot 18, Block 23, D.L. 185, 
Plan 92, was acquired for Park Site #7 by Resolution of Council, 
March 19, 1963. 

The property consists of a single family, seven room house with a 
main floor area of 763 sq. ft. (71.35 sq. meters). The two-storey 
frame structure with a full basement built in 1900, is situated 
on a site 33' X 131' (10.06 m x 39.93 meters). 

The building has had adequate maintenance for the last 16 years, 
however, a recent inspection reveals that an expenditure of 
approximately $5,000 will be required to take care of deferred 
maintenance before this house could be re-rented. The tenants 
have moved out by reason of being able to find better accom- 
modation at an acceptable rent elsewhere in the City. 

The previous high demand for this type of accommodation in the 
West End has evaporated to a large extent and it is doubtful 
that even after the heavy expenditure needed to take care of 
minimum maintenance whether the property will be rentable. For 
this reason, it is recommended that the property be demolished. 

It is noted that clearance of this site provides an opportunity 
for additional outdoor play space for the area adjacent to 
Pendrell Street Daycare Centre. The Park Board concurs with 
demolition of this building. 

In view of the foregoing, it is recommended that the Director 
of Civic Buildings be instructed to arrange for the demolition 
of the building at 1125 Pendrell Street." 

The City Manager RECOMMENDS that the recommendation of the 
Supervisor of Properties be approved, after a Development Permit 
has been approved and working drawings, as necessary, are submitted 
in accordance with the Zoning & Development By-law. 


fOR CQUmi ACTiON SEE PA6E(S) 


PART REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


OCTOBER 26, 1978 


A meeting of the Standing Committee of Council on Planning and 
Development was held in the No. 1 Committee Room, Third Floor, 
City Hall, on Thursday, October 26, 1978 at approximately 3:30 p.m. 


PRESENT : Alderman Harcourt, Chairman 

Alderman Brown 
Alderman Gibson 
Alderman Kennedy 
Alderman Puil 

ALSO 

PRESENT : Alderman Ford 

Alderman Gerard 

CLERK TO THE 

COMMITTEE : M. L. Cross 

RECOMMENDATION 

1 . Status Report on Rezoning Applications 

On October 19, 1978, the Committee considered the monthly status 
report on rezoning applications for the month of September, 1978 (on 
file in the City Clerk's office) . There was a lengthy discussion 
with respect to the rezoning applications for 3338 and 3390 The Crescent 
in Shaughnessy and for 8699 Angus Drive (S/W Corner of Angus Drive and 
75th Avenue) . 

(a) 3338 and 3390 The Crescent 

The applicants for The Crescent requested their application to 
be placed on hold to allow alternative approaches to the development 
to be considered. Based on the amount of staff time incurred on this 
application and the fact that the report to Council had been prepared, 
the Planning Department felt that a new application should be filed 
and application fee paid if revisions are to be considered. 

The Committee felt that the application should be placed on 
hold and instructed the Director of Planning to report to the next 
meeting of the Committee on approximate costs incurred in processing 
the present application. 

*************** 

Mr. R. Scobie, Zoning Division, advised that the costs incurred 
to the Zoning Division staff for things such as analysis of the appli- 
cation, preparation of the report to Council, etc. are in excess of 
$400.00. The application fee paid by the applicants was $187.00. 
The costs would be at least doubled if we included the time of staff 
from other Divisions and Departments, i.e. Development Permit Group, 
Heritage, Engineering. The processing fee for rezoning applications 
seldom covers the costs involved. The Department is currently preparing 
a report on revisions to processing fees; including rezonings. 

(b) 8699 Angus Drive (S/W Corner of Angus Drive and 75th Avenue) 

The applicants requested that the Committee ensure their appli- 
cation be considered no later than mid January, 1979. Mr. Scobie 
advised that the application had been received with minimal information 
and more is required before the application can be processed. 


.cont'd 
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Part Report to Council 
Standing Committee of Council 
on Planning and Development 

October 26, 1978 (1-2) 

Clause No. 1 cont'd ; 

The Committee suggested that the applicant meet with Zoning 
Division staff to discuss the further information requested with the 
results of the discussion being reported to the next meeting of the 
Committee. 

******************* 

Mr. Scobie advised that he had met with the applicants and 
following a review of the type of information submitted with other 
CD-I applications, the applicant agreed to submit further drawings 
and possibly further written material, i.e. impact on the community, 
etc. This would be submitted hopefully by the middle of November 
with a view towards the Department reporting to Council before the 
end of December. 

The Committee carried out a lengthy discussion with respect to 
the suitability of residential in this location, particularly in view 
of the recent comments of the G.V.R.D.'s Director of Pollution Con- 
trol on the types of industry that would be allowed in the area. 

Mr. G. Horner, Developer, stated that with all due respect to 
the comments and concerns expressed, he feels the ideal use for the 
land is residential and would like to see the application pursued 
as quickly as possible. 

The Committee, 

RECOMMENDED 

THAT the verbal status report with respect to the rezoning 
applications for 3338 and 3390 The Crescent and 8699 Angus 
Drive be received. 


* * * * 


The meeting adjourned at approximately 4:15 p.m. 


FOR COUNCIL ACTIOM SEE PAGE(S). ..5.9.fo., 
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Board of Administration, December 18, 1970 (WORKS - 8) 


Clause 9 Continued 

In view of the thorough examinations that were carried out 
respecting the points now being raised by the Town Planning 
Commission, it is recommended that: 

(a) The Town Planning Commission's letter be received. 

(b) Copies of this and previous relevant Board reports and 
Council minutes be forwarded to the Town Planning 
Commission for its information.' 

On June 9th, 1970, Council adopted the above-noted recom- 
mendations and also adopted the following: 

"Further that a copy of the communication dated April 23, 
1970, as written by the Chairman of the Town Planning 
Commission, be forwarded to the Department of Highways 
in Victoria for information."' 

In view of the thorough examinations that have been carried 
out respecting the concerns being raised again by the Town 
Planning Commission, it is RECOMMENDED that: 

(a) The Town Planning Commission's letter be received. 

(b) Copies of this report be forwarded to the Town 
Planning Commission for its information." 

Your Board 

RECOMMENDS that the foregoing recommendation of the City 
Engineer be adopted. 

(Copies of the Town Planning Commission's letter dated 
December 2, 1970, are circulated for the information of 
Counci 1 . ) 


* * * * * 


FOR ADOPTION SEE PAGE(S) ...y2rl 
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PART REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


NOVEMBER 2, 1978 


A meeting of the Standing Committee of Covmcil on Community Services 
was held on Thursday, November 2, 1978, in Committee Room No. 1, 
Third Floor, City Hall, at approximately 1:30 P.M. 


PRESENT: Alderman Rankin, Chairman 
Alderman Bellamy 
Alderman Ford 
Aldeman Gerard 
Alderman Marzari 

COMMITTEE CLERK: H. Dickson 


Recorded Vote 

Unless otherwise indicated, votes of the Committee on all items 
are unanimous . 


RECOMMENDATION 

1. Riley Park N.I. P. - Implementation Concept for 
Neighbourhood House and Youth Centre 

The Committee had before it for consideration a Manager's 
report dated October 12, 1978 (copy circulated) and a letter 
dated October 20, 1978, enclosing a brief dated October 19, 
1978, from the Little Mountain Neighbourhood House Society 
(copies circulated) . 

The Manager's report in its introductory paragraph pointed 
out that Council, on July 26, 1977, approved the Riley Park 
N.I. P. concept plan which included allocations totalling 
$350,000 for the provision of a neighbourhood house ($200,000) 
and youth centre ($150,000) in the Riley Park area, and that 
several Council members stressed at that time that it would be 
necessary to illustrate the need for these facilities together 
with acceptable organizational and fvinding arrangements before 
Coiincil would appropriate the allocated capital funds to purchase 
the premises. 

The Riley Park Citizens' Neighbourhood Improvement Program 
Planning Committee has been at work towards this end and since 
significant developmental work has been achieved, the Director 
of Planning wishes Council to indicate in principle whether 
these projects should proceed to detailed implementation. 

In the Manager's report, the Director of Planning continued 
with detailed comments on the concept of a neighbourhood house/ 
youth centre and approaches to the implementation of the facility, 
including management organization and a proposed 1979 operations 
budget; and the steps required to implement the facility. 

The Manager's report included comments from the Director of 
Social Planning and two sets of recommendations - one from the 
Director of Planning, the other from the Director of Social 
Planning . 

The report concluded with comments from the City Manager 
which set forth the basic differences between Social Planning 
and Planning, but pointed out both departments agree a neighbour- 
hood house/youth centre would meet social needs in the community. 



Continued 
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Part Report to Council (II-2) 
Standing Committee of Council on Community Services 
November 2, 19 78 


Clause No. 1 Continued 


The City Manager, in the report, explained that the two 
departments perceive the mechanics to provide a neighbourhood 
house/youth centre differently. Social Planning believes the 
problems in the community are not unique and that the proposed 
facilities should be integrated with other related services. 
The recommendations of the Director of Social Planning would 
require integration into the Neighbourhood Services Association 
and transfer of funding from the Ministry of Human Resources 
and the Riley Park complex as preconditions to the establishment 
of the neighbourhood house/youth centre. The City Manager noted 
that while the Director of Planning believes such integration is 
desirable, it should not, in the opinion of the Director of 
Planning, be a precondition to establishing the centre; that 
integration could take considerable time and affect the project's 
viability . 

Appearing before the Committee on this matter were Mr. 
Larry Beasley and Mr. Dan Cornejo of the Planning Department, 
Mr. Doug Purdy of the Social Planning Department, Mr. Al Argent 
of the Park Board, Mr. Elmer Helm of Neighbourhood Services 
Association, members of the Riley Park Citizens' Neighbourhood 
Improvement Program Planning Committee and the recently-formed 
Little Mountain Neighbourhood House Society, led by their 
spokesman Mrs. Betty Backman. 

Members of the staff reviewed the report for the Committee 
with the Planning Department indicating it agrees to the points 
raised by Social Planning but does not feel integration should 
be a precondition as the time required for such integration with 
other services could jeopardize sources of funding. 

Mr. D. Purdy said his department some years ago would have 
recommended an immediate start on developing such a centre, but 
the introduction of a variety of new services in the neighbour- 
hood has led him to believe the proposed facilities should be 
integrated with other existing services . 

Mrs. B. Backman spoke to her brief, stressing that a con- 
siderable amount of work has been done and urging approval of 
the recommendations of the Director of Planning. 

Mr. A. Argent indicated he is in support of the concept 
but has some doubt whether it is possible to operate the centre 
on the amount of core funding proposed in the report. 

During discussion the Committee noted there is some concern 
by the Social Planning Department of an overlapping of services. 
The Chairman, however, pointed out the City Manager, in the 
conclusion of the report, set forth two options for the Committee, 
the first being to approve the recommendations of the Director 
of Planning as well as to instruct staff to attempt to achieve 
the maximum integration of activity possible. 

The Committee concluded that by approving the first option 
set forth by the City Manager, the City could pursue the 
establishment of a centre and integration of services at the 
same time . 


Continued 
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Part Report to Council (II-3) 
Standing Committee of Council on Community Services 
November 2, 19 78 


Clause No. 1 Continued 

Following discussion, it was 
RECOMMENDED 

A. THAT Council approve in principle the follow- 
ing aspects of the Little Mountain Neighbourhood 
House/Youth Centre as outlined in the Manager's 
report dated October 12, 19 78: 

i) the physical concept of associated facilities; 
ii) the concept of City ownership of the premises 
and lease to the Little Mountain Neighbourhood 
House Society at $1.00 per year; 
iii) the organizational structure for management 
of the facilities; and 
iv) the programming direction for 1979. 

B. THAT Council approve in principle the provision 
by the City of operations funding support in 

19 79 for the Little Mountain Neighbourhood House 
Society in an amount not to exceed $9,000.00, 
subject to the submission of a formal Community 
Services grant application with full details of 
other operations funding commitments. 

C. THAT Council approve in principle the provision 
of Riley Park N.I. P. capital funds for the 
Little Mountain Neighbourhood House/Youth Centre 
as outlined in the Riley Park N.I. P. concept plan, 
subject to achievement of operations funding 
commitments for 1979 generally as outlined in the 
attached budget (Appendix D of the Manager's 
report dated October 12, 1978) and subject to a 
further report by the Director of Planning on 
implementation details. 

D. THAT Council authorize City staff to begin 
searching for a suitable site for the Little 
Mountain Neighbourhood House/Youth Centre for 
report back. 

E. THAT Council request staff to attempt to achieve 
the maximum integration of activity possible. 


The meeting adjourned at approximately 3:25 P.M. 

FOR COUNCIL ACTIOfJ SEE PA6E(S) 
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CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, November 21, 1978, in the Council Chamber 
commencing at 2:00 p.m. 

PRESENT: Deputy Mayor Harcourt 

Aldermen Bellamy, Brown, Ford, Gerard, 
Gibson, Kennedy, Marzari and 
Puil 

ABSENT : Mayor Volrich 

Alderman Rankin (Leave of Absence) 

CLERK TO THE COUNCIL: R. Henry 


PRAYER 

The proceedings in the Council Chamber were opened with 
prayer. 


'IN CAMERA' MEETING 

The Council was advised that there matters to be considered 
'In Camera' later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Puil, 
SECONDED by Aid. Gibson, 

THAT the Minutes of the Regular Council Meeting of 
November 7, 1978, be adopted. 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Puil, 
SECONDED by Aid. Brown, 

THAT this Council resolve itself into Committee of the 
Whole, Deputy Mayor Harcourt in the Chair. 

- CARRIED UNANIMOUSLY 


COMMUNICATIONS OR PETITIONS 

1. Financial Assistance towards 
Christmas Dinner 


Council noted a request dated November 7, 1978, from the 
Executive and members of Branch #40, Old Age Pensioners' Organi- 
zation for financial help towards their Christmas dinner to be 
held at the Copper Kettle on December 18, 1978. 

MOVED by Aid. Puil, 

THAT no action be taken on the request of the B.C. Old Age 
Pensioners' Organization, Branch #40. 

- CARRIED 

(Alderman Kennedy opposed) 

2. Open Bible Chapel Society 
405 West 10th Avenue 

In a letter dated November 16, 19 78, Rev. H.D. Schroeder, 
Open Bible Chapel, requested an opportunity to appear before 
Council when the report on the purchase of the Society's property 
is before Council on November 28, 1978. 


cont ' d. . . • 
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open Bible a^tf^i mci2k&^-' 

MOVED by Aid. Gerard, ^ 

THAT the delegation request be granted and Rev. Schroeder 
be heard when the report on this matter is before Council for 
consideration . 

- CARRIED UNANIMOUSLY 

3. Kensington Community Centre 
Additional Racquetball Facilities 

Council noted a request dated November 10, 1978, from the 
Kensington Citizens N.I. P. Planning Committee to appear before 
Council when the staff report on additional racquetball courts 
for the new Kensington Community Centre is before Council. 

MOVED by Aid. Brown, 

THAT the delegation request be granted. 

- CARRIED UNANIMOUSLY 

4 . Renovation to 2416 Vine Street 

In a letter dated November 17, 1978, Mr. S. Stefanidis 
requested an opportunity of addressing Council this day with 
respect to his renovation of 2416 Vine Street. 

Council agreed to hear from Mr. Stefanidis in this 
matter. 

Mr. A. Floyd, Development Permit Group Leader, reviewed the 
history of this matter for Council's information and stated it 
has always been the intent of the Department to help Mr. Stefanidis 
resolve lis problems. 

The Director of Permits and Licenses advised that he had 
received a verbal report from a building inspector who had 
visited the premises this morning and had been advised that it 
would be possible, under the National Building Code, to build 
a small three bedroom suite on the upper floor of Mr. Stefanidis' 
premises. 

Mr. Stefanidis stated that to install a three bedroom suite 
on this floor according to National Building Code specifications, 
would require changing the plumbing thus necessitating extensive 
alterations to the premises. Mr. Stefanidis also stated that 
the only way he could economically install a three bedroom suite 
on the upper floor would be to alter the roof line and the Board 
of Variance had refused him approval to do this. 

MOVED by Aid. Puil, 

THAT Council confirm the decision of the Director of Planning 
and the Board of Variance with respect to the roof line of the 
premises at 2416 Vine Street and that this matter be left in the 
hands of the Director of Planning and Director of Permits and 
Licenses . 

- CARRIED UNANIMOUSLY 

5. Alex Cristall's Tool Town 
Sunday Store Closing 

In a letter dated November 10, 1978, Mr. L.D. Cristall, 
President of Alex Cristall's Tool Town Ltd., requested an 
opportunity to appear before Council on Sunday store closing 
hours. 

MOVED by Aid. Brown, 

THAT the delegation request be granted and any other similar 
requests be also heard at that time. 

- CARRIED UNANIMOUSLY 
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6 . Arcade Shops - 
Sunday Store Closing 

Mr. Jack Jung in a letter dated November 14, 1978, requested 
that Council grant him permission to operate his arcade businesses 
on the Granville Mall and on Hastings Street on Sundays and 
statutory holidays. 

MOVED by Aid. Marzari, 

THAT the letter from Mr. Jung be received and he be granted 
an opportunity of appearing before Council if he so wishes. 

- CARRIED UNANIMOUSLY 

7. D.P.A. - Glad Tidings Temple 
3456 Fraser Street 


Council noted a request dated November 17, 1978, from Pastor 
Maureen Gaglardi and other involved persons to address Council this 
day when the Manager's report on the development permit application 
for the Glad Tidings Temple at 3456 Fraser Street is before it. 

MOVED by Aid. Kennedy, 

THAT the delegation request be granted and representations 
be heard when the report is before Council later this day. 

- CARRIED UNANIMOUSLY 

8. Council Meetings for the 
Balance of 1978 


In a memorandum dated November 20, 19 78, the City Clerk 
advised that the Mayor, in discussion with the City Manager 
and himself, has recommended that the remaining Council meetings 
for 1978 be rescheduled as follows: 

November 2 8 
December 5 Skip 
December 12 

December 19 Skip (as previously agreed) . 

MOVED by Aid. Gerard, 

THAT the foregoing recommendation of the Mayor be approved. 

- CARRIED UNANIMOUSLY 

9. Names Inadvertently Omitted from 
the 1978 Owner and Resident Lists 
of Electors 


In a memo dated November 20, 1978, the City Clerk reported 
as follows: 

"As required by Section 73 (2) of the Vancouver Charter, 
I wish to notify Council that on November 15, 1978, 116 
voting certificates were issued to persons inadvertently 
omitted from the list of electors. 

A list of these names is on file in the City Clerk's ^ 
Office. 

The majority of these certificates were issued in cases 
where, subsequent to the enumeration, the owner sold or 
transferred his interest of property without notification 
to the Voters' List Division. The list also includes 
1 persons who became Canadian citizens subsequent to the 

enumeration." 

MOVED by Aid. Brown, 

THAT the memorandum dated November 20, 1978, from the City 
Clerk be received for information. 

- CARRIED UNANIMOUSLY 
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10. U.B.C.H. Seminar for 

Nev/ly Elected Officials 

Council noted a memorandum dated November 20, 1978, from 
the City Clerk advising that the Fifth Annual seminar for newly 
elected officials will be held on December 7th and 8th, 1978, 
at the Vancouver Airport Hyatt House. The registration fee is 
$30.00. 

The City Clerk advised that Aldermen Kennedy and Marzari 
have expressed interest in attending as have Aldermen-elect 
Boyce and Little. 

MOVED by Aid. Gibson, 

THAT Council approve the attendance of the above-named 
Aldermen and Aldermen-elect at the Fifth Annual U.B.C.M. seminar 
for newly elected officials on December 7th and 8th at a total 
cost of $120.00 with the source of funds being Contingency Reserve. 

- CARRIED UNANIMOUSLY 


CITY MANAGER'S REPORTS 


A. MANAGER'S GENERAL REPORT 
NOVEMBER 17, 1978 


Works & Utility Matters 
(November 17, 1978) 

The Council considered this report which contains five 
clauses identified as follows: 

Cl. 1: Tender Awards 

CI. 2: Undergrounding B.C. Hydro Power Lines - CP. 

Railway False Creek South Shore Branch between 
Alder and Granville Streets; Also Power Line 
between C.P.R. Right-of-Way and Granville Island 

Cl. 3: Date of Local Improvement Court of Revision 

Cl. 4: Street Lighting on the Carrall Yard Portion 
of the South Bypass Roadway 

Cl. 5: Opening of Charles Street from Boundary Road 
to 500±' West 


Tender Awards 
(Clause 1) 

MOVED by Aid. Puil 

THAT consideration of this clause be deferred to later in 
the meeting to permit the City Manager to provide information on 
the types of Police motorcycles purchased. 

- CARRIED UNANIMOUSLY 

For Council action, see page 7. 


Clause 2, 3, 4 and 5 


MOVED by Aid. Puil, 

THAT the recommendations of the City Manager contained in 
Clauses 2, 3, 4 and 5 be approved. 

- CARRIED UNANIMOUSLY 
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Social Service & Health Matters 
(November 17, 1978) 

Taylor Manor Residents ' 
Funds (Clause 1) 


MOVED by Aid. Brown, 

THAT the recommendation of the City Manager contained in 
this clause be approved. 

- CARRIED UNANIMOUSLY 


Building & Planning Matters 
(November 17, 1978) 


The Council considered this report which contains six 
clauses identified as follows: 

CI. 1: Mount Pleasant N.I. P. - Traffic Improvement 

Measures One Diverter 
Cl. 2: Request to Change Street Name - Melville Connector 

to Dunsmuir Street 
Cl. 3: Kensington N.I. P. - First Six-month Progress Report 
Cl . 4: German-Canadian Benevolent Society - 

2010 Harrison Drive - D.P.A. No. 82264 
Cl. 5: Strata Title Application - Conversion 930-966 S.W. 

Marine Drive 

Cl . 6: Riley Park N.I. P. Appropriation of Funds: 

Imprpvements to the Riley Park Recreation Complex 


Clauses 1, 2, 3, 4 and 5 

MOVED by Aid. Marzari, 

THAT the recommendations of the City Manager contained in 
Clauses 1, 2, 3, 4 and 5 be approved. 

- CARRIED UNANIMOUSLY 

Riley Park N.I. P. Appropriation of 
Funds: Improvements to the Riley Park 
Recreation Complex (Clause 6) 

MOVED by Aid. Puil, 

THAT the recommendation of the Director of Planning as 
contained in this Manager's report be approved. 

- CARRIED UNANIMOUSLY 


Licenses & Claims Matters 
(November 17, 19 78) 


The Council considered this report which contains two 
clauses identified as follows: 

Cl. 1: Review of Business Licence Fee for 1979 
Cl. 2: Plumbing By-law - Amendment re Permits 


Clauses 1-2 inclusive 

MOVED by Aid. Bellamy 

THAT the recommendations of the City Manager, as contained 
in clauses 1 and 2 of this report be approved. 


- CARRIED UNANIMOUSLY 
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Fire & Traffic Matters 
(November 11, 19 78) 

Progress Report on Emergency Planning from 
the Task Force on the Transportation of 
Dangerous Goods (Chlorine) 
(Clause 1) 


MOVED by Aid. Puil 

THAT recommendations A - E contained in this clause of the 
Manager ' s Report be approved . 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Puil 

THAT recommendation F contained in this clause of the 
Manager's Report be amended and then approved as follows: 

"Council authorize specifications for a foam-generating 
apparatus to be drawn up immediately and tenders called 
as soon as possible. These tenders to be reported 
back to Council with a recommendation for funding and 
cost-sharing with other municipalities." 

- CARRIED UNANIMOUSLY 


At this point in the proceedings. Council varied the 
agenda to deal with Manager's report 'B'. 

B. D.P.A. - Glad Tidings Temple 
3456 Eraser Street 


As previously agreed. Council heard representations from 
the following: 

*• Pastor Maureen Gaglardi spoke in support of the application 
of the Glad Tidings Temple and detailed the social and 
charitable work both within Canada and overseas carried out 
by the congregation. 

1* Mr. Vern Delgatty, Architect on behalf of the Glad Tidings 
Temple, by means of a plan, reviewed the proposal and 
pointed out the variance from the Director of Planning 's 
requirements e.g. building height and setback requirements. 
He stated one reason for the increase in the building 
height is the poor soil conditions on the site. 

Mr. A. Floyd, Development Permit Group Leader, stated that 
the addition to the church is a conditional use and could be 
approved by the Director of Planning, however, because of the 
size of the proposal, the decision was made to submit the 
development permit application to Council for consideration. 

— Mr. Arthur Skidmore, Chairman of the Building Committee of 
the Temple, stated that 206 homes in the neighbourhood had 
been visited and most of the people interviewed were in 
favour of the project. He pointed out that the lane 
abutting the project will be closed and relocated to ensure 
that it is separate from the church facility. 

MOVED by Aid. Puil, 

THAT Council advise the Director of Planning it has no 
objection to the issuance of Development Permit No. 81126 to 
the Glad Tidings Temple to construct an addition to the 
existing church on the site at 3456 Eraser Street. 

(Deferred) 


4^0 
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During consideration of the foregoing, Council honoured the 
Hon. Clement T. Maynard, Minister of Tourism, Commonwealth of 
The Bahamas. The Deputy Mayor read the following proclamation 
in honour of the Hon. Maynard 's visit: 

"WHEREAS, the Commonwealth of The Bahamas recognizes the 
importance of Vancouver to its tourism industry with the 
visit here today of the Hon. Clement T. Maynard and the 
Bahamas University of Tourism, I am pleased to reciprocate 
that significant recognition by proclaiming November 21, 
1978, to be Bahamas Tourism Day in the City of Vancouver." 

The Hon. Maynard replied suitably and presented the Deputy 
Mayor with a number of coins which have been minted since The 
Bahamas received independence. 

The Deputy Mayor invited the Hon. Maynard and his retinue 
to join Council for coffee in Committee Room No. 3. 

The Council recessed at 4:15 p.m. and reconvened at 
approximately 4:35 p.m. 


CITY MANAGER'S REPORTS (cont'd) 

D.P.A. - Glad Tidings Temple 
3456 Fraser Street (cont'.d) 

The Director of Planning replied to some of the points 
raised by the representatives of the Glad Tidings Temple 
during their representations and also answered questions from 
men±)ers of Council on this matter. 

MOVED by Aid. Ford, 

THAT the motion of Alderman Puil be deferred pending a 
public information meeting to be held as quickly as possible 
in the neighbourhood on the proposed addition to the Glad 
Tidings Temple at 3456 Fraser Street. 

- CARRIED 

(Aldermen Bellamy, Gerard, Kennedy and Puil opposed) 

Pastor Gaglardi advised she would be out of town from 
December 10, 1978 until early 1979, and requested that the 
public information meeting be held prior to December 18th if 
at all possible. 


Works & Utility Matters 
(November 17, 1978) (cont'd) 

Tender Awards 
(Clause 1) (cont'd) 

Earlier in the proceedings. Council deferred this clause 
pending receipt of information from the City Manager on the 
motorcycles purchased by the Police. The City Manager advised 
the Police have tested the motorcycles in question and are 
quite satisfied with them. 

MOVED by Aid. Bellamy, 

THAT this Clause be received for information. 


- CARRIED UNANIMOUSLY 


Board of Administration, December 18, 1970 


(SOCIAL - 1) 


SOCIAL SERVICE & HEALTH MATTERS 


RECOMMENDATION : 


1. Increased Rates at Stratford Hotel 

The Acting Social Service Administrator reports as follows: 

"For the past three years the Department has housed single 
employable applicants for social allowance for a limited 
time in the Stratford Hotel. 

We have had an agreement with the Hotel Stratford (1963) 
Limited for the provision of one hundred rooms at a cost 
of $1.50 per night for each room. Mr. Libby, the prop- 
rietor, reported in October 1970 that his wage and other 
costs had continued to rise and that he could now provide 
us with these rooms only at $1.75 per night. 

This charge is considered a welfare cost and is shared 
80/20 by the Provincial Government and on a per capita 
basis with the municipalities. 

I now have agreement from the Provincial Government to 
the increased rate as from the 1st of November 1970. 

RECOMMENDED that Council approve the payment of the in- 
creased rate of $1.75 per night effective 1st November 
1970. " 

Your Board 

RECOMMENDS the foregoing recommendation of the Acting Social 
Service Administrator be adopted. 


INFORMATION: 


2. Training & Work Program - 
Social Service Recipients 

The Acting Social Service Administrator reports as follows: 

"The letter from the Honourable P. A. Gaglardi, Minister 
of Rehabilitation and Social Improvement, dated November 
25, 1970 concerning a training and work program, is mainly 
directed to other municipalities whom he wishes to copy 
the pioneer work of this Department. Our second phase 
of this program was approved by Council on November 26, 
1970, under the title 'Employment Preparation Project'. 

At a meeting on December 2 and 3, 1970 in Victoria, of 
the Municipal Welfare Administrators and Regional Directors 
of his Department, which your Acting Social Service Admin- 
istrator attended, the Minister directed them to work closely 
with any Councils interested in this program. 

At the request of those attending the Conference, I am 
sending to them copies of the report presented to Council 
concerning our first project and the content of our second 
phase . 


Cont/d. 
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Finance Matters 
(November 17, 1978) 

The Council considered this report which contains two 
clauses identified as follows: 

Cl. 1: Champlain Heights - 

Marketing and Promotion 
Cl. 2: Grant Request - Rental of Festoon Lights 

to 1978 Christmas Carol Ship Committee 


Champlain Heights - 
Marketing and Promotion 
(Clause 1) 


MOVED by Aid. Kennedy 

THAT the recommendation of the City Manager, as contained 
in this clause of the report, be approved. 


- CARRIED 


(Aldermen Gerard and Puil opposed.) 

Rental of Festoon Lights to 
1978 Christmas Carol Ship 
Committee - Grant Request 
(Clause 2) 


MOVED by Aid. Kennedy 
THAT 


A) The rental of approximately 2500 feet of festoons at the 
rate of 28<: per foot to the 1978 Christmas Carol Ship 
Committee be approved. 

B) The request from the 1978 Christmas Carol Ship Committee 
for a grant of up to $700 for the rental of approximately 
2500 feet of festoons be approved. In the event that the 
actual costs of repairing the festoons and lamps amounts 
to less than $700, the rental charge and the grant will 
be reduced accordingly. 

C) The City Engineer report back to Council on a permanent 
arrangement by which the Engineer can annually make lights 
available at no cost to this and similar organizations, 
and include the cost in his departmental budget. 


- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 


Property Matters 
(November 17, 1978) 


The Council considered this report which contains three 
clauses identified as follows: 


Cl. 1: Purchase of Property at 29th Avenue and 

Nanaimo Street for Road Widening Purposes 

Cl. 2: Consent of Assignment of Lease: 

Commercial Drive Street-end, North of Powell Street 

Cl. 3: Sub-sublease to False Creek Child Care Society 
of Premises at 6th and Laurel 


Clauses 1 and 2 

MOVED by Aid. Kennedy 

THAT the recommendations of the City Manager, as contained 
in clauses 1 and 2, of this report be approved. 

- CARRIED UNANIMOUSLY 


443 


Regular Couwciiy. No^&MEm 21^ i978L % 

Sub-sublease to False Creek Child 
Care Society of Premises at 6th 
Avenue and Laurel (Clause 3) 

MOVED by Aid. Puil, 

THAT consideration of this Clause be deferred to later in 
the proceedings to permit the City Manager to provide additional 
information on the lease conditions . 

- CARRIED UNANIMOUSLY 


C. Manager's Report 

(November 17, 1978) 

Rezoning Application: 
3655 West 10th Avenue 

MOVED by Aid. Bellamy, 
THAT 

(a) Council schedule a Public Hearing on December 12, 
1978, on the rezoning application for 3655 West 
10th Avenue. 

(b) In lieu of regular publishing requirements under 
Section 566(3) of the City Charter which have been 
frustrated by reason of the newspaper strike, 
substitute a publication of an advertisement in 
the Vancouver Express (November 27th and November 
29th) and in West Side weekly newspapers (week of 
November 2 7th) . 

(c) Authorize the Director of Planning to replace the 
customary 21 day courtesy notification to owners 
within two blocks of the proposed rezoning by a 
two week notification. 

(d) Direct the Director of Planning to prepare the 
enacting by-law prior to the December 12th hearing. 

- CARRIED UNAIHMOUSLY 


D. MANAGER'S REPORT 

(NOVEMBER 8, 1978) 

Amendment to Health By-law 
No. 4387 - Steam Baths 

MOVED by Aid. Gibson 

THAT the recommendation of the City Manager, as contained 
in this report, be approved. 

- CARRIED UNANIMOUSLY 


At this point in the proceedings. Council varied the 
agenda to consider the following report of the Standing 
Committee on Transportation dated November 9, 1978. 
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STANDING COMMITTEE REPORTS 


VII. Report of Standing Committee 
on Transportation 
(November 9, 1978) 


The Council considered this report which contains two 
clauses identified as follows: 

Cl. 1: Street Improvements - Vicinity of Jericho Park 
Cl. 2: Bus Service to B.C. Central Credit Union 


MOVED by Aid. Kennedy 

THAT the recommendations of the Committee, as contained in 
clauses 1 and 2 of this report, be approved. 

- CARRIED UNANIMOUSLY 


I. Report of Standing Committee 
on Finance and Administration 
(November 2, 1978) 


Departmental Review - 
Fire Department 
(Clause 1) 


MOVED by Aid. Brown 

THAT the recommendations of the Committee, as contained in 
clause 1 of this report, be approved. 

- CARRIED UNANIMOUSLY 


II. Part Report of Standing Committee 
on Community Services 
(November 2, 1978) 


The Council considered this report which contains four 
clauses identified as follows: 

Cl. 1: Rooming House, 634 East Georgia Street 

Cl. 2: Sale of Surplus City Furniture and Equipment - 

Spectrum Theatre Society 
Cl. 3: Progress Report re Fire By-law at 

Hotel Vancouver 
Cl. 4: Request to Amend By-law Governing 

Rental Information Services 

MOVED by Aid. Marzari 

THAT the recommendations of the Committee as contained in 
clauses 1 and 3 of this report, be approved and clause 2 be 
received for information. 

- CARRIED UNANIMOUSLY 

Request to Amend By-law Governing 
Rental Information Services 
(Clause 4) 


MOVED by Aid. Marzari 

THAT the recommendation of the Committee contained in this 
clause be approved. 

- LOST 

(Aldermen Bellamy, Brown, Gibson, Harcourt, 
and Marzari opposed.) 
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C^HBiunity Services 
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Request to Amend By-law Governing 

(Clause 4) ^0^t*d> 


MOVED by Aid. Puil 

THAT the brief submitted by Mr. Christopher C. Haight and 
Mr. Robert J. Carstairs be received for inforination and By-law 
No. 4790 be retained as is. 

- CARRIED UNANIMOUSLY 


III. Report of Standing Committee 
on Planning and Development 
(November 2, 1978) 


The Coxincil considered this report which contains three 
clauses identified as follows: 

CI. 1: Status of Major Development Permit Applications 
CI. 2: 2250 Granville Street - D.P.A. #81257 

Pacific Press Parking Structure 
CI. 3: Residential Rehabilitation Assistance Program - 

Status Report 

Status of Major 

Development Permit Applications 
(Clause 1) ' 


MOVED by Aid. Gibson 

THAT the verbal report of the Development Permit Group on 
major Development Permit Applications be received for information. 

- CARRIED UNANIMOUSLY 

2250 Granville Street - D.P.A. #81257 
Pacific Press Parking Structure 
(Clause 2) 


MOVED by Aid. Gibson 

THAT the Architect for Dominion Construction meet with the 
Urban Design Panel to attempt to satisfy the Panel's concerns 
with respect to the proposed parking structure; if the differences 
cannot be resolved the Director of Planning to report the matter 
to the Committee. 

- CARRIED UNANIMOUSLY 


Residential Rehabilitation Assistance 

Program - Status Report 

(Clause 3) 


During consideration of this clause Council noted two letters 
both dated November 8, 1978, from The Honourable Andre Ouellet, 
Minister of State for Urban Affairs, on the City's request that a 
review be undertaken of the agency fee schedule under R.R.A.P. 
and responding to Council's concerns with respect to changes in 
R.R.A.P. respectively. 

MOVED by Aid. Gibson 

THAT the recommendations of the Committee contained in this 
clause be approved. 


- CARRIED UNANIMOUSLY 
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IV. Report of Standing Committee 
on Transportation 
(November 2, 1978) 


The Council considered this report which contains three 
clauses identified as follows: 

Cl. 1: Granville and 16th Avenue - Traffic Diversion 
CI. 2: Perimeter Transportation Limited - 

Shuttle Bus Service 
Cl. 3: Parking Rates for City -Owned Parking Facilities 


MOVED by Aid. Kennedy 

THAT the recommendations of the Committee, as contained in 
clauses 1, 2 and 3 of this report, be approved. 

- CARRIED UNANIMOUSLY 


V. Report of Standing Committee 
on Finance and Administration 
(November 2, 1978) 


The Council considered this report which contains three 
clauses identified as follows: 

Cl. 1: Payroll Clerks - Park Board 

Cl. 2: License Fee for Live-aboard Boats 

Cl. 3: 1978 Basic Capital Budget - Streets 


MOVED by Aid. Brown 

THAT the recommendations of the Committee, as contained in 
clause 1 of this report, be approved. 

- CARRIED 

(Aldermen Gerard and Puil opposed.) 

MOVED by Aid. Brown 

THAT the recommendations of the Committee, as contained in 
clauses 2 and 3 of this report, be approved. 

- CARRIED UNANIMOUSLY 


VI. Report of Standing Committee 
on Community Services 
(November 9, 19 78) 

The Council considered this report which contains five 
clauses identified as follows: 


Cl. 1: Liquor Permit Application - 5375 West Boulevard 
Development Permit Application No. 82112 

Cl. 2: Products Sold by Grocery Stores - 
Oppenheimer Area 

Cl. 3: Lodging House at 634 East Georgia Street 

Cl. 4: Rory's Towing Ltd. and Westburn Services Ltd. 

Cl. 5: Nursing Homes 


MOVED by Aid. Marzari 

THAT the recommendations of the Committee, as contained in 
clauses 1, 2, 3, 4 and 5 of this report, be approved. 


- CARRIED UNANIMOUSLY 
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SPECIAL COMMITTEE REPORT 


VIII. Report of Council Committee 
on the Arts 
(November 1, 1978) 


Cultural Program - 
Britannia 
(Clause 1) 


MOVED by Aid. Brown 

THAT the recommendations of the Committee, as contained in 
clause 1 of this report, be approved. 

- CARRIED UNANIMOUSLY 


COmiTTEE OF THE WHOLE 

MOVED by Aid. Bellamy, 

THAT the fommittee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Puil, 
SECONDED by Aid. Bellamy, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


BY-LAWS 


1. BY-LAW TO AMEND BY-LAW NO. 44 62, 
BEING THE SHOPS CLOSING BY-LAW 
(December Shopping Hours) 


MOVED by Aid. Puil, 
SECONDED by Aid. Ford, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Puil, 
SECONDED by Aid. Ford, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


2. BY-LAW TO AMEND BY-LAW NO. 4299, 

BEING THE VEHICLES FOR HIRE BY-LAW 
(Airport Shuttle Bus) 

MOVED by Aid. Kennedy, 
SECONDED by Aid. Bellamy, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 
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BY-I AWS (cont'd) 

—5 * 

By-law to Amend By-law No. 4 299, 
being the Vehicles for Hire By-law 
(Airport Shuttle Bus} (cont'd) 

There being no amendments, it was 

MOVED by Aid. Kennedy, 
SECONDED by Aid. Bellamy, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

3. BY-LAW TO AMEND BY-LAW NO. 43&7, 
BEING THE HEALTH BY-LAW (Steam 
Baths) 


MOVED by Aid. Gerard, 
SECONDED by Aid. Puil, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Gerard, 
SECONDED by Aid. Puil, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


MOTIONS 


A. Allocation of Land for Lane Purposes 
(NIC of Lots 17 and 18, Explanatory 
Plan 10644, Block 104, D.L. 196, 
Plan 196) 


MOVED by Aid. Marzari, 
SECONDED by Aid. Gerard, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for lane purposes, the following described lands: 

North 10 feet of each of Lots 17 and 18 except that part 
of each lot included in Explanatory Plan 10644, Block 104, 
District Lot 196, Plan 196, the same as shown outlined red 
on a plan prepared by Noel E. Peters, B.C.L.S., dated 
October 12, 1978, and marginally numbered LF 8847, a print 
of which is hereunto annexed 

deposited in the Land Registry Office, in the City of Vancouver, 
Province of British Columbia; 

AND WHEREAS it is deemed expedient and in the public 
interest to accept and allocate the said land for lane purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes and declared to form and constitute portions of 
lane. 

- CARRIED UNANIMOUSLY 


^e^ular Council, November 21, 1979 


B. Allocation of Land for Lane Purposes 
(E4' of Lot 1 of Lot 6, Block 17, 
D.L. 526, Plan 3564) 


MOVED by Aid. Marzari, 
SECONDED by Aid. Gerard, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for lane purposes, the following described lands: 

East 4 feet of Lot 1 of Lot 6, Block 17, District Lot 
526, Plan 3564 

deposited in the Land Registry Office, in the City of Vancouver, 
Province of British Columbia; 

AND WHEREAS it is deemed expedient and in the public 
interest to accept and allocate the said land for lane purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes and declared to form and constitute portions of 
lane . 

- CARRIED UNANIMOUSLY 

C. Allocation of Land for Lane Purposes 
(NIC of Vlh of Lot 17, Block 297, 
D.L. 526, Plan 590) 


MOVED by Aid. Marzari, 
SECONDED by Aid. Gerard, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for lane purposes, the following described lands: 

North 10 feet of the West % of Lot 17, Block 297, 
District Lot 526, Plan 590 

deposited in the Land Registry Office, in the City of Vancouver, 
Province of British Columbia; 

AND WHEREAS it is deemed expedient and in the public 
interest to accept and allocate the said land for lane purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be and the same are hereby accepted and allocated for 
lane purposes and declared to form and constitute portions of 
lane. 

- CARRIED UNANIMOUSLY 


D. Closing, Stopping Up, Conveying to 

Abutting Owner and Consolidation with 
Abutting Lands (Lane North of Brigadoon 
Avenue East of Victoria Drive) 


MOVED by Aid. Marzari, 
SECONDED by Aid. Gerard, 
THAT WHEREAS 

(1) The City of Vancouver is the owner of all the streets 
and lanes lying within the limits of the City of 
Vancouver 

(2) Proposed redevelopment of the church on Lot "A" 
(Explanatory Plan 11129), Block 57, District Lot 
727 (Fraserview) Plan 8446, requires the closure 
of portion of the lane dedicated by the deposit of 
Plan 8446 abutting said Lot "A" 

(3) The owner of said Lot "A" will dedicate sufficient 
new lane to replace the portion of lane to be closed; 
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MOTIONS (cont'd) 

Closing, Stopping Up, Conveying to Abutting 
Owner & Consolidation with Abutting Lands 
(Lane North of Brigadoon hVfm&^:- U9m%'- 
Victoria Drivel (gout' 4) 

THEREFORE BE IT RESOLVED THAT all that portion of lane 
dedicated by the deposit of Plan 8446 described as follows: 

Commencing at the intersection of the easterly limit of the 
northerly portion of said Lot "A" and the northerly limit 
of the easterly portion of said Lot "A" ; 

Thence N 0° 45' 30" E, 47.75 feet following in the easterly 
limit of the northerly portion of said Lot "A" ; 

Thence S 44° 13' 30" E, 67.55 feet more or less to inter- 
section with the northerly limit of the easterly portion 
of said Lot "A" at a point 47.75 feet easterly from the 
point of commencement; 

Thence N 89° 12' 30" W, 47.75 feet following in the northerly 
limit of the easterly portion of said Lot "A" to the point of 
coiranen cement ; 

The same as shown outlined red on a plan prepared by Noel 
E. Peters, B.C.L.S., dated September 12, 1978, and 
marginally numbered LF 8784 a print of which is hereunto 
annexed, be closed, stopped up and conveyed to the abutting 
owner, and 

FURTHER BE IT RESOLVED THAT the aforementioned portion of 
lane, now closed, be consolidated with the abutting lands. 

- CARRIED UNANIMOUSLY 

E. Closing, Stopping Up and Consolidation 
with Abutting City-owned Lands (Lane 
North of Napier Street, West of McLean 
Drive) 


MOVED by Aid. Marzari, 
SECONDED by Aid. Gerard, 
THAT WHEREAS 

(1) The City of Vancouver is the owner of all the streets 
and lanes lying within the limits of the City of 
Vancouver 

(2) The North 12 feet of Lot 7, Block 31, Block "J", District 
Lot 182, Plan 729 was established as road under filing 
61714 

(3) The said portion of Lot 7 is no longer required for 
highway purposes; 

THEREFORE BE IT RESOLVED THAT the North 12 feet of Lot 7, 
Block 31, Block "J", District Lot 182, Plan 729, now road, be 
closed, stopped up and consolidated with the abutting City-owned 
lands. 

- CARRIED UNANIMOUSLY 


The Council recessed at approximately 5:50 p.m. to reconvene 
at 7:30 p.m. 
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The Ccur.cil reconvened at approxiraately 7:30 p.r.i., v;ith 
Deputy llayor iiarcourt in the Chair and the same members present. 

DELLGATIQNS 

At this point, the Council agreed to vary the agenda. 

Austin Hotel, 1221 Granville Street 
Fire By-law Upgrading 


Council on November 7, 1978, having heard submissions from 
Mr. S. Somani and the Chief Fire Warden on Fire By-law upgrading 
of the Austin Hotel at 1221 Granville Street, resolved as 
follows : 

"THAT this show cause hearing be adjourned to the Council 
meeting on November 21, 19 78, to permit Mr. Somani to 
complete the remaining work necessary to bring this hotel 
into compliance with the City Fire By-law, with the 
exception of the items which are currently being appealed, 
i.e. emergency lighting in the corridors and the require- 
ment that doors with automatic closers be installed in 
dead-end corridors." 

Mr. Reg Davenport, a representative of the firm of contractors 
who are completing the remaining work necessary on the Austin Hotel 
was present in the Chamber this evening. 

Chief Fire Warden Birnie advised Council that since the last 
meeting, although no physical work has been done on the hotel, Mr. 
Somani has made arrangements with the contractor to have the 
necessary work done and it V7ill take about six weeks to 
complete this. 

Mr. Davenport concurred with this statement. 

MOVED by Aid. Kennedy, 
SECONDED by Aid. Marzari, 

THAT Mr. S. Somani be granted a further six weeks to bring 
his hotel into compliance v/ith all requirements of the City 
Fire By-law, following which the Chief Fire Warden report to 
Council on the status. 

- CARRIED UNAI^IMOUSLY 


Task Force Report on Accreditation 

On November 7, 1978, Council resolved to hear representations 
from the Canadian Union of Public Employees, Local 1004 and the 
Vancouver Municipal Regional Employees ' Union on the report of the 
Task Force on Accreditation. 

The report of the Task Force was before Council this evening 
and it contained the following recomraendations : 

"As a result of the conclusions set out in the foregoing 
section, the Task Force recommends to the GVRD Labour 
Relations Committee that it be strongly recommended to 
each member municipality within the GVRD: 

(1) That the GVRD Labour Relations Department be authorized 
to apply to the B.C. Labour Relations Board to be 
accredited as the bargaining agent on its behalf and 
on behalf of all those other municipalities operating 
within the boundaries of the GVRD which agree to the 
follov.'ing conditions: 


cont ' d» ■ , , 
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Clause 2 Cont/d . 

I have been in touch with Mr. Howard Atkinson, President, 
Vancouver Civic Employees Union, Local 1004, concerning 
his letter to Council on November 27, 1970. His executive 
was not clear that the announcement made by the Honourable 
Mr. Gaglardi did, in fact, refer to the Employment Prepar- 
ation Project. I assured him that it did and that this 
was the only program currently under discussion with the 
Provincial Government, and that the terms of their agree- 
ment with the Park Board would be adhered here, i.e. that 
men on this project would be put to work only after any 
members of their seniority list currently waiting for employ- 
ment had been rehired. " 

Your Board submits the matter to Council for INFORMATION. 

(Copies of the letters from the Hon. P. A. Gaglardi 
dated November 25, 19 70 and from the Vancouver 
Civic Employees Union dated November 27, 19 70 are 
circulated for the information of Council) 


******* 


FOR ADOPTION SEE PAGE(S) k3^.„. 
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Task Force Report on Accreditation 
{coot*d> 


(i) that the accreditation initially apply only to 

those bargaining units represented by Firefighters 
and to those bargaining units named in Schedule 1 
containing those generally referred to as Inside 
and Outside employees and represented by the 
Canadian Union of Public Employees, the Vancouver 
Municipal and Regional Employees' Union and the 
West Vancouver Municipal Employees' Association; 

(ii) that at the conclusion of two sets of negotiations, 
commencing with those covering the 1979 agreement, 
any municipality shall have the unconditional right 
to withdraw from the accreditation. 

(2) That the Labour Relations Committee of the GVRD be 

authorized to prepare a draft set of bylaws based on the 
principles set out in Schedule 2, such bylaws to become 
operative upon reference to, and approval by all 
participating member municipal councils." 

Also before Council was a report dated November 16, 1978, 
from the City Manager summarizing the matters before Council this 
evening and concluding with the following recommendations: 

" (a) Council reject accreditation at this time. 

(b) Council instruct its staff to work with Mr. Leslie 
to propose improvements to the present process. 

(c) Council instruct the City Manager to review the 
practicality of local negotiation, on completion 
of the present (1979) negotiations." 

Council also noted letters from the Vancouver Fire Fighters' 
Union, Local 18 and the Vancouver and Distri'Ct Labour Council, 
both opposing the proposed accreditation. 

Alderman D.A.S. Lanskail, West Vancouver, Chairman of the 
Task Force, addressed Council and set forth the reasons why it 
would be in Council's interest to approve the recommendations 
of the Task Force. 

Mr. D.H. Pollard, Director of Personnel Services, advised 
that he agrees with the recommendations of the Task Force. He 
further stated that the question of a weighted vote for the 
larger municipalities was discussed by the Task Force and it 
was agreed that if Vancouver requested a weighted vote, the Task 
Force would consider this. 

Mr. L. Stair, C.U.P.E., referred to the Union's brief which 
was previously circulated to Council opposing the Task Force's 
recommendations on accreditation. He also circulated copies of 
a decision of the Labour Relations Board on an application for 
decreditation in support of the Union's claim that once an 
employer has opted for accreditation, opting out is not easily 
achieved. 

Ms. Diane Bell, Assistant Business Manager, V.M.R.E.U., 

read from a circulated brief. This brief also opposed accreditation 
and suggested it would be a poor substitution for the status quo. 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Marzari, 

THAT the recommendations of the City Manager as contained 
in his report dated November 16, 1978, be approved. 

- CARRIED 

(Alderman Puil opposed) 


453 


Reguls^r Cgiincil^, Woyemlj^r 21, 19 78 |.# 

C.U.P.E. Job Evaluation Agreement 
Proposed Termination 


Council on October 17, 1978, agreed to hear representations 
from the Canadian Union of Public Employees, Local 1004, on the 
following recommendations contained in the report of the City 
Manager dated October 13, 1978: 

"1. That the C.U.P.E. Job Evaluation Agreement be 
terminated and that the G.V.R.D. Director of 
Labour Relations be authorized to provide written 
notice as soon as possible to C.U.P.E. Local 1004 
to the effect that termination shall take place 
30 days from the date of such written notice. 

2. That full support for the existing regional system 
of job evaluation be reaffirmed." 

Mr. J. Woodward, representative of C.U.P.E. Local 1004, 
addressed Council and stated the Union's position in this matter. 
He referred to a brief which was previously circulated to Council 
detailing the Union's viewpoints. 

Mr. Farry, Job Evaluation Consultant and Labour Economist 
who has been retained by C.U.P.E. Local 1004, addressed Council 
and referred to delays which have been incurred in receiving 
job evaluation reports. He also stated that if the current 
agreement is terminated, the right of the Union to appeal job 
evaluation decisions will be withdrawn. Mr. Farry stated that 
C.U.P.E. favours a systematic job evaluation process 
similar to that in effect in other Canadian cities. 

The Director of Personnel Services stated that in his opinion, 
the Job Evaluation Agreement has not been a success and cited the 
number of appeals which the Union has lodged against job 
evaluations as an example of the failure of this Agreement. 

MOVED by Aid. Puil, 
SECONDED by Aid. Gerard, 

THAT the recommendations of the City Manager as contained 
in his report dated October 13, 1978, be approved. 

- CARRIED 

(Alderman Marzari and the Deputy Mayor opposed) 


CITY MANAGER'S REPORTS (cont'd) 

Property Matters 

(November 17, 1978) (cont'd) 

Sub-sublease to False Creek Child Care 
Society of Premises at 6th and Laurel 
(Clause 3) (cont'd) 


Earlier in the proceedings Council deferred this clause to 
provide the City Manager an opportunity of obtaining additional 
information on the number of children in the centre, etc. 

The City Manager advised that there were sixteen children 
presently in the centre and that the City is siibsidizing the 
parents' fees. However, he pointed out that this lease comes up 
for review in February, 1979, and when the City could consider 
withdrawing its subsidy. 

MOVED by Aid. Puil 
SECONDED by Aid. Marzari 

THAT the recommendation of the City Manager contained in 
this clause be approved. 

- CARRIED UNANIMOUSLY 


jfo^i^ilf H^egifa^ Wt% 


ENQUIRIES AND OTHER MATTERS 


Alderman Kennedy - 
Removal of Sculptors ' 
Guild Works from Hangar 6 


referred to the fact that the Park 
Board is currently in the process 
of demolishing Hangar 6 at Jericho 
and the plight of the Sculptors' 
Guild with respect to removing its 
sculptures and finding alternative 
accommodation for them. He 
requested that the City Manager 
report to Council on any assistance 
the City could provide the Guild by 

(a) loaning it equipment to move 
the sculptures from Hangar 6 
to an alternate location. 


(b) finding temporary storage 

space for these sculptures. 

The Deputy Mayor so directed. 


Alderman Puil - 
Community Services Grants 
Program 


referred to a memorandum dated 
November 7, 1978, from the F.C.M. 
enclosing a statement by the Hon. 
Jean Chretien in which he indicated 
that the Federal Government's 
current fiscal situation forces 
him to consider deferring the new 
Community Services Grant Program. 
He further stated that if 
discussions with Provincial 
Ministers reach a mutually 
acceptable conclusion, the Govern- 
ment will be prepared to permit 
modest commitments to be entered 
into during 1979. These would be 
funded during 1980-81. 


MOVED by Aid. Puil, 
SECONDED by Aid. Bellamy, 

THAT the Mayor send a telegram to the Prime Minister, 
Minister of State for Urban Affairs and the Treasury Board 
emphasizing the need for the Community Services Grant Program 
and urging that the Federal Government reconsider its position. 
In addition, a delegation of Council request a meeting with the 
Provincial Cabinet to seek Provincial participation in a 
Neighbourhood Improvement Program cost-shared between the City 
and the Province. 

- CARRIED UNANIMOUSLY 


Alderman Brown - 
Electoral Reform 


referred to the results of the 
recent plebiscite on electoral 
reform and suggested Council had 
an obligation to honour the wishes 
of the majority of voters. It was 
therefore 


MOVED by Aid. Brown, 
SECONDED by Aid. Marzari, 

THAT Council establish, by December 12, 1978, an independent 
committee to consider the following points set out in Council's 
advertisement on electoral reform: 

"Should the majority of voters indicate they prefer a ward 
system, the following would occur: — ^Ti^iMi 

SEE FA'Sil 

(1) Council would appoint a Coraraittee to consider and 

report on the number of wards, boundaries of each """ " 
ward and any other related matters. 
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(2) Application would be made by Council to the Provincial 
Government to amend the City Charter. 

(3) If granted by 1980, you would then elect Aldermen to 
Council by wards." 

(NOTICE) 


Deputy Mayor - referred to the imminent demolitio 

Bow Mac Property, 6 35 Burrard of the Bow Mac property by the Cit, 

Street - Urban Park Development for a downtown park and suggested 

the Council urge the Provincial 
Government to turn over its 
adjacent property to the City for 
a nominal sum of $1.00 for use as 
a park. 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Gibson, 

THAT Council send a telegram to the Provincial Cabinet urging 
at its meeting on November 23, 1978, to turn over its property 
adjacent to the Bow Mac site for a nominal sum of $1.00 for inclusion 
in the downtown park. 

- CARRIED UNANIMOUSLY 


The Council recessed at approximately 10:20 p.m. to 
reconvene 'In Camera' in the Mayor's Office. 


The foregoing are Minutes of the Regular Council Meeting 
of November 21, 1978, adopted after amepdment on 
November 28, 197 8. 



SUPPORTS DEL. 1 
COUNCIL NOV. 21/78 


MANAGER'S REPORT 


November 16, 1978 


TO: 


Vancouver City Council 


SUBJECT: 


Collective Bargaining Structure and 
Procedure 


CLASSIFICATION: 


Recommendation 


The City Manager reports as follows: 


II 


Council has before it: 


a) the report of the regional Task Force reviewing this issue, 
which recommends accreditation for municipal bargaining in 
the region. 

b) a response to the report from the Canadian Union of Public 
Employees . 

c) a response to the report from the Vancouver Municipal and 
Regional Employees Union, 

These documents are lengthy, and give a reasonably comprehensive 
picture of the issues involved in accreditation. However, it is 
difficult to relate one to the other. The City Manager has 
summarized the key points as background for Council members 
in their reading of the detailed reports, and in support of 
the Manager's recommendations which appear below. 

ALTERNATIVE BARGAINING STRUCTURES 

Three alternative bargaining structures need to be considered: 

a) Individual municipalities bargaining on their own; this 
situation existed prior to the 1970 's. 

b) Some form of ad hoc joint bargaining; this is the present 
situation. Municipalities agree individually to a settle- 
ment negotiated jointly. 

c) Accreditation in a formal employer's organization authorized 
to bargain and bind the employer by collective agreement. 
Negotiators would take direction from a Committee represent- 
ing the municipalities, and the municipalities would be 
bound by the results. 

The Task Force recommendation is that regional municipalities 
become an accredited bargaining group; with the GVRD Labour 
Relations Committee consisting of one elected member from each 
participating municipality (with one vote regardless of municipal 
size) exercising control over the labour relations function. 

COMPARATIVE EVALUATION 

Several criteria for evaluating our Labour negotiation effort 
are discussed in relation to each of these alternatives. 

I. Control of Whipsawing and Leapfrogging 


Under local negotiations , with each municipality 
acting Independently there is considerable 
potential within the region for playing off one 
employer against others. 

Under joint bargaining , this opportunity is 
greatly reduced. Individual municipalities will 
generally not settle independently, though they 
may have the technical resources to do so. Tough 
bargaining decisions, such as a regional lockout, 
would, however, be difficult to achieve. 
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with accreditation , there is no possibility of 
playing off one ffifember of the accredited group 
against another. Accreditation offers the 
greatest potential to control whipsawing and 
leapfrogging, but only if all or virtually all 
municipalities join the group. 

2. Efficiency of Negotiation 

Local negotiations would offer rapid negotiations in 
any given negotiation year; however, the multiplicity 
and diversity of settlements might soon create a 
complex negotiating environment which could reduce 
the efficiency of negotiation. 

Joint bargaining is inherently inefficient, since 
iir-S^arties must be consulted and kept satisfied 
throughout the process, if adherence to the joint 
position is to be maintained. 

Accreditation would benefit from delegated authority 
and a limitation on the ability of minority views 
to delay the process. Unpalatable decisions can be 
taken readily. Job action in individual municipali- 
ties could be met by any appropriate response which 
will gain majority support within the GVRD Labour 
Relations Committee. 

3. Ability to Force Standardization or Tailor Agreements to 
Different Municipalities 

Local negotiation provides no capability to force 
standardization , and detailed differences ,must be 
laboriously negotiated by each employer. However, 
local negotiation does allow each employer to 
tailor his agreement to his specific needs. 

Joint bargaining obviously provides a better 
capability for standardization than local nego- 
tiations. The relatively cumbersome process 
and the lack of joint priority for single 
employer concerns makes special "one employer" 
provisions difficult to achieve. 

Accreditation provides the best capability for 
developing standardized agreements. On the 
other hand, local issues are likely to remain 
unresolved. Only if a municipality could 
persuade the Labour Relations Committee of the 
priority of an individual issue, would the 
powerful bargaining capability of an accredited 
group help achieve it. 

4. Stabilization of Negotiation 

Local negotiations would be at the whim of elected 
officials who change from year to year; changes of 
a few members of a council may radically change the 
position of a council. With several councils 
negotiating independently, a continuing high degree 
of confrontation is likely within the region. 

Joint negotiation provides some stabilization of 
the process on a year to year basis, through 
joint decision making. Individual councils 
however, can still withdraw at any point in 
negotiations . 


/ 3 


-3- 


Accreditation stabilizes the negotiating process 
by eliminating an individual municipality's 
capability to act unilaterally, and by "smoothing 
out" the impact of changes in councils from year 
to year. 

5. Cost Savings Through Economy of Scale 

Local negotiations would represent a significant 
expense for s^ie small municipalities, who now 
benefit substantially from the specialist staff 
at the regional level. Smaller municipalities 
might also benefit from economies in provision 
of fringes to a larger group. 

Joint negotiations and accreditation offer 
economies of scale, which are now enjoyed by 
regional municipalities. 

Vancouver is probably large enough to carry on 
these operations independently without signifi- 
cant extra costs. 

6. Autonomy of Municipalities 

Local negotiations theoretically offer indi- 
vidual "nmnTcl^iTrties full autonomy. If a 
council is totally committed to very small 
wage increases, or amenable to a large catch 
up for its employees, local negotiations could 
reflect these views. However, in real terms 
the political and negotiating implications of 
other municipal settlements severely limit the 
municipality's options. Local negotiations do, 
however, give the individual municipalities 
control over some key questions of negotiating 
tactics, including lockouts, as well as control 
over details of the agreements. 

Joint negotiations involve some loss in municipal 
autonomy. If a municipality has been part of 
the negotiating process throughout, it becomes 
increasingly difficult to opt out, even if 
negotiations take (in the opinion of the 
municipality) an unacceptable turn for the 
worse. In the final analysis, however, the 
municipality has control - it can refuse to 
settle or to lockout, or settle independently, 
if it wishes. 

Under accreditation , municipalities unquestionably 
lose autonomy. One of the strengths of accredi- 
tation is its ability to control and stabilize 
negotiations despite "maverick" councils, one of 
its weaknesses must be that such "maverick" councils, 
however much they represent the views of voters, are 
powerless to change the municipal negotiating stance. 
Vancouver City Council might find its employees 
locked out against Council's wishes, or alternatively 
might have to accept a settlement it does not like. 
Once any proposed phase-in period had passed, future 
councils would be bound in to the bargaining structure 
in a permanent delegation of Council's authority to the 
GVRD Labour Relations Committee. 
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OVERVIEW 


Accreditation seems to offer the usual advantages and dis- 
advantages of decision making in larger units - co-ordinated 
strategy, better negotiating position, economy of scale, more 
efficient process, and greater coercive power on the one 
hand, and loss of flexibility and loss of municipal autonomy 
on the other. It is nothing more than regionalizing one aspect of 
municipal administration to improve its efficiency and effective- 
ness, but it is at the same time nothing less than a delegation 
of municipal authority to a group not directly accountable to 
the voters. There will be necessarily an increasing regional 
presence in the administration of a municipal work force under 
accreditation. More issues of classification and work method 
will come to have regional significance and fall under the 
regional Labour Relations Committee. 

The competitive nature of private enterprise makes accreditation 
more attractive there than in the municipal sector. A corpora- 
tion is very vulnerable from a financial viewpoint to being 
singled out for union job action or strike; if a municipality 
suffers strikes or job action, the citizens are no better or 
worse off if their fellow citizens in neighboring municipalities 
are receiving municipal services. However, the strike may be 
prolonged if the Union members in adjacent municipalities are 
working and contributing to strike funds. 

Joint bargaining retains some autonomy for local councils, and 
realizes some of the economies of joint efforts. Negotiations 
and administration of the contract become more complicated. 

Joint bargaining is like accreditation but with the right of 
Council's not to approve the outcome and thus to withdraw at 
any time. 


Local negotiations may indeed be no longer practical, parti- 
cularly m the next year or two, given the organizational 
strength and coordination of CUPE. However, your staff 
would like to review this matter in the light of the 
experience of the 1979 negotiations. 

For the moment, the choice is therefore between: 

a) continuing joint negotiations, which retains municipal 
autonomy at the expense of some bargaining power and 
negotiating efficiency. 

b) accreditation, which effectively regionalizes an 
important element of municipal administration. 

It has been proposed that accreditation be tried for a two year 
period. This is too long in terms of the difficult decisions 
that are likely to face the negotiators in the post AIB period. 
On the other hand, it is too short for the parties to adjust 
to the new process and the balance of powers, and to evaluate 
the long term benefits." 

The City Manager believes that: 

1) negotiating results have been acceptable from the 
present process. 

2) accreditation, even for a two year period, is a major 
loss of authority for City Council. 

3) accreditation has some potential for increasing a 
questionable trend to regionalization 

and RECOMMENDS 

a) Council reject accreditation at this time. 

b) Council instruct its staff to work with Mr. Leslie to ' 
propose improvements to the present process. 

c) Council instruct the City Manager to review the 
practicality of local negotiation, on completion of 

the present (1979) negotiations. FCT^"^"-" ^- ^ ^K/- 


MANAGER'S REPORT, NOVEMBER 17, 197 8 


(WORKS: Al - 1) 


WORKS & UTILITY MATTERS 

INFOR^IATION 

1 . Tender Awards 

The Purchasing Agent reports as follows: 

"In accordance with Council policy, contracts for the following supplies 
were awarded by the City Manager/authorized City Officials: 

Supply of parking Control Equipment for Pacific Centre Garage 

Two-way Mobile Radios 

Supply of Compressor Tools 

Police Motorcycles 

De-icing Salt 

Janitorial Equipment 

Data Processing Continuous Stock Forms 

Copies of the details of these Tender Awards are attached." 

The City Manager submits the foregoing report for Council's INFORMATION. 

RECOMMENDATION 

2. Undergrounding B.C. Hydro Power Lines - CP. Railway False Creek 
South Shore Branch between Alder and Granville Streets; Also 
Power Line between C.P.R. Right-of-Way and Granville Island 

The City Engineer reports as follows: 

"Phase 2 of the Area 6 Project for the False Creek Redevelopment includes the 
undergrounding of the B.C. Hydro power lines on the CP. Railway Right-of-Way 
and on an easement between the C.P.R. Right-of-Way and Granville Island. The 
B.C. Hydro and Power Authority is prepared to replace the pole lines with an 
underground system under the terms of the Power and Telephone Line Beautif icatlon 
Fund Act. The estimated cost of the work is $151,015.00. 

On April 13, 1978, Council approved the 1978 Capital Budget for Area 6 Phase 2 in 
the amount of $2,883,537.00 subject to the Director of Finance and City Manager 
approving the detailed appropriation of funds. Funds for relocating and under- 
grounding of the power line were contained within the $392,800.00 allocated for 
"Electrical Services and Utilities" of that budget. 

A portion of the Phase 2 servicing was completed during the summer of 1978 and on 
August 25, 1978, Council approved the continuation of the construction of Phase 2 
servicing. The undergrounding of the power line is to be included with this work. 
The funds for the City's share (one-third) of the undergrounding project are 
available in the 1978 Capital Budget for Area 6, Phase 2. 

I recommend that: 

(a) City of Vancouver approve the undergrounding of the power line on the 
Right-of-Way of the Canadian Pacific Railway, False Creek South Shore 
Branch, between Alder and Granville Streets and also power line between 
CPR Right-of-Way and Granville Island at an estimated cost of $151,015,00 
and requests that this cost be shared equally by B.C. Hydro and Power 
Authority, the City of Vancouver, and the Province of British Columbia 
pursuant to the Power and Telephone Line Beautif ication Fund Act. 

(b) the City's share (one-third) of the costs, approximately $50,338,00 be 
provided from the False Creek 1978 Phase 2 Capital Accounts, 

(c) upon notification that the cost sharing has been approved by the 
Provincial Government, that the City Engineer authorize tRe B.C. Hydro 
and Power Authority to proceed with the work as soon as possible, subject 
to completion of related subgrade work." 

The City Manager RECOMMENDS the foregoing recommendations of the City Engineer be 
aporoved. 
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3 . Date of Local Improvement Court of Revision 
The Director of Finance reports: 

"Council on October 31, 1978 passed By-law No. 5209 undertaking a Local 
Improvement project to acquire land beside the Melville Connector for a 
public park. Before the Property Ovmers' share of the cost can be placed 
on the Tax Roll, the project must come before a Local Improvement Court of 
Revision. The date of such sitting must be set by Council. Since the 
project is already vindertaken, the Court will deal only with any corrections 
of the Special Assessment Roll (names of owners, measurements, etc.). 

I therefore recommend that a Local Improvement Court of Revision with 
respect to the project for acquisition of land for a public park pursuant 
to By-law No. 5209 be held at 2:00 PJl. on Tuesday, December 12, 1978." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Director of Finance be adopted. 


4 . Street Lighting on the Carrall Yard Portion 
of the South Bypass Roadway 

The City Engineer reports as follows : 

"On Septenber 13, 1977, Council approved the terms of an agreement with the 
B.C. Hydro for establishing a street allowance through their Carrall Yard to 
be used as part of the South Bypass Road. Under the terms the City under- 
took to provide for the paving and lighting of the roadway. The estimated cost 
of lighting is $14,000 and funds are available for this work in the Basic Street 
Lighting Capital Budget. 

I recommend that street lighting be installed on the Carrall Yard portion of the 
South Bypass Road at an estimated cost of $14,000 and that funds for this work 
be appropriated from Account 218/7906 'Unspecified Street Lighting Projects'." 

The City Manager RECOMMENDS that the foregoing recommendation of the City Engineer 
be approved. 

5. Opening of Charles Street from Boundary Road to 500,+^' West 


The City Engineer reports as follows : 

"City Council at its meeting on June 28, 1977 approved the following 
recommendation contained in the report of the Standing Committee on 
Planning and Development dated June 16, 1977: 

' THAT Council approve the opening of the south part of Charles Street as 
outlined in Alternative D, Appendix III in the report of the City Manager 
dated May 25, 1977. ' 

Alternative D, Appendix III calls for a 32' roadway to be situated in the 
southerly 42' of Charles Street R.O.W. Hits roadway would be approximately 
500' in length and would provide access to Lot D and Lot 6. 

The owner of Lot D has written to say that he is developing his property and 
urgently requires access from Charles Street. 

The work consists of clearing, grading and gravelling a 32' wide by 500+' lovg 
section of Charles Street R.O.W. The estimated cost is $20,000 and funds are 
available in Streets Capital Account #148/7968 'Opening Streets and Lanes.' 

The City Engineer recommends thaf: 

In order to provide access to Lots D and 6, funds in the amount of $20,000 
be approved from Streets Capital Budget, Appropriation #148/7968 and a 
gravelled roadway be constructed in the southerly part of Charles Street R.O.W." 

The City Manager RECOMMENDS that the above recommendation of the City Engineer 


be approved. 
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BUILDING AND PLANNING MATTERS 

RE COMMEN DAT I ON S 

1. "5-5-5 Plan" of Housing for Elderly 

People-Site No. 4 - Champlain Heights 

The Director of Planning and Supervisor of Property and Insurance 
report as follows: 

"At the meeting of the Standing Committee on Planning and 
Development on October 1st, 19 70, it was 

•RECOMMENDED that the "5-5-5 Plan" of housing for 
elderly people presented by the Honourable Grace 
McCarthy be adopted in principle and that the 
Property and Insurance Department be instructed 
to determine a fair market value for the 1.27 acres.' 

The site selected was Site No. 4 adjacent to the proposed shopping 
centre and designated for medium density high rise development. 

Subsequently, and as reported verbally on November 5th, 1970, 
the market price was quoted to Mrs. McCarthy by letter of 
October 30th as $220,000 which is $4.00 per square foot, and on 
the assumption that 100 units will be constructed, $2,200 per unit. 

By letter of November 23rd, Mrs. McCarthy advises that her 
government feels this price is too expensive, thanks us for our 
assistance and regrets that she does not feel able to pursue 
the matter on this site. 

Accordingly, it is RECOMMENDED that this report be received and 
that the Honourable Mrs. McCarthy be thanked for her interests. 

It is FURTHER RECOMMENDED that Site No. 4, which was reserved 
for the '5-5-5 Plan', be disposed of in accordance with the 
procedure already approved by Council on November 3rd, 1970. 
This procedure is similar to that for Sites No. 5 and 6, also 
proposed for high rise development." 

Your Board RECOMMENDS the foregoing report of the Director of Planning 
and the Supervisor of Property and Insurance be adopted. 

2. Transportation - Role of Planning 
and Engineering Departments 

The City Engineer and Director of Planning report as follows: 

" Background : 

The City Engineer and the Director of Planning have for some 
time been considering the responsibility and administrative 
procedures for dealing with transportation matters. While 
there have been few administrative problems in dealing with 
such matters this report has been prepared to set out the 
principles being followed. 

Present Situation : 

Schedule of Transportation/Planning responsibilities has been 
drawn up and is attached as Schedule I. This schedule has been 
agreed by the City Engineer and Director of Planning. It has 
the concurrence of the Board of Administration. This schedule 
sets out clearly the basis of the division of responsibility 
between the two departments although in all cases both depart- 
ments will co-operate fully with each other. 

In general detailed traffic studies and related investigations 
will be carried out by the City Engineer. Comprehensive land 


cont'd 
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SOCIAL SERVICE AND HEALTH MATTERS 


RECOMMENDATION 

1 . Taylor Manor Residents' Funds 
The Director of Finance reports as follows: 

"The transfer of the administrator of Taylor Manor to the City of Vancouver 
requires that City staff take over administration of certain monies held on 
behalf of the residents of the Manor. The funds are comfort and clothing 
monies received on behalf of residents from senior government sources sup- 
porting the residents. The funds are released as required from time to time 
and are sufficient in total dollars that deposit in a bank account is re- 
quired for security reasons. 

It is proposed to open a bank account in the name of the "City of Vancouver- 
Taylor Manor Resident's Funds" for the deposit and drawing of these funds 
with the administrators of Taylor Manor as signatories to the account. A 
regular accounting and balancing of the fund will be maintained at all times. 

Recotrmendation 

It is therefore recommended that a bank account be opened at a convenient 
branch of the City's banker for the above purpose, and that the City's Director 
of Finance authorize the signatories to the account as required from time 
to time," 


The City Manager RECOMMENDS that the foregoing recommendations of the Director 
of Finance be approved. 


FOR COUNCIL ACTION SEE PAGE{S)fS2. 
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BUILDING AND PLANNING MATTERS 


RECOMMENDATION 

1. Mount Pleasant N.I. P. - Traffic Improvement Measures 
One Diverter 

The Director of Planning and city Engineer report as follows: 

"On September 28, 1976 Council approved the Mt. Pleasant N.I. P. Concept Plan. 
As part of that plan. Council approved implementation of a Neighbourhood 
Traffic Improvement plan consisting of one diverter and three intersection 
circles (refer to appendix I ). The plan's intent is to discourage through 
traffic on local streets while maintaining access for local residents. A 
total of $80,000.00 was allocated in the N.I. P. Concept Plan for this purpose. 

The traffic improvement measures are a modified version of a plan prepared by 
the City Engineering Department in 1974 at the request of local citizens. 
The 1974 plan was updated and modified in July, 1976, through Mt. Pleasant 
N.I. P. in consultation with local residents and the City Engineer. Public 
meetings have also been held during 1977. 

At this time, it is recommended that up to $27,225.00 be appropriated to 
install a traffic diverter at 11th and Guelph. Three intersection circles, 
already approved, are being installed by the Engineering Department during 
this year. 

The traffic diverter, reaching from the south-west corner of 11th Avenue and 
Guelph Street to the north-east corner of 11th Avenue and Guelph Street will 
include shrubbery and low planting with the N.I. P. landscaping scheme 
(appendix II). 

The City Engineer is prepared to install the diverter following installation 
of curbing and paving of this area during 1979. The Engineering Department 
advises that there will be no additional maintenance costs. 

C.M.H.C. and The Province have given concurrence on this item, and the Mt. 
Pleasant Citizens N.I. P. Committee recommends approval. Cost sharing of 
the recommended $27,225.00 would conform to the standard N.I. P. Streets/ 
Utilities formula, namely: 

Federal 25% $ 6,806.25 

Provincial 12.5% 3,403.12 
City 62.5% 17,015.63 


TOTAL $27,225.00 


The Director of Planning and the City Engineer therefore recommend: 

That Council approve a maximum of $27,225.00 to be 
appropriated from the Mt. Pleasant N.I. P. Services 
and Utilities account 896/9217 toward installation 
of a traffic diverter at 11th Avenue and Guelph 
Street as per the above cost sharing formula." 

The City Manager RECOMMENDS that the foregoing recommendation of the Director of 
Planning and City Engineer be approved. 

2. Request to Change Street Name - Melville Connector to 
Dunsmuir Street 

The Director of Planning as Chairman of the Street Naming Committee 
reports as follows: 

"The City Manager has received a request that the one block 
of curved street between Melville Street and Dunsmuir Street at 
Burrard, commonly known as the Melville Connector be named 
Dunsmuir Street. 
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The Street Naming Committee has considered this request and 
has agreed to name the street Dunsmuir Street. 

The Director of Planning recommends: 

(a) That the one block of curved street between Melville St. 
and Dunsmuir St. as shown on attached plan marginally 
numbered LF8868 be designated as Dunsmuir Street. 

(b) That the City Engineer be requested to amend the official 
Street Name Map accordingly." 


The City Manager RECOMMENDS that the recomm.endations of the Director 
of Planning on behalf of the Street Naming Committee be approved. 

3. Kensington N.I. P. - First Six-month Progress Report 
The Director of Planning reports as follows: 
" INTRODUCTION 

On April 4, 1978, City Council approved the Kensington N.I. P. Concept Plan, 
which included funding allocations for N.I. P. projects and other recom- 
mended planning studies as a part of overall neighbourhood improvement. 
It is a requirement of C.M.H.C. that progress reports on Neighbourhood 
Improvement Programs be prepared every six months. The purpose of this 
report is to describe the work done to date under the~Kenslngton 
Neiqhbourhhod Improvement Program and to recommend appropriate adjustments 
in Concept Plan allocations. Of the $2.6 million allocated to the 
Kensington program, 25% of the funds have been committed at this time. 
During the first six months of implementation, which this report covers, 
there have been some changes in priorities and cost estimates for some 
projects, while other unexpected projects have arisen. The first six 
months of implementation have been a change from the planning stage and it 
is anticipated that there will be a greater number of completed projects 
in the next six months. 

FUNDING COMMITMENTS TO DATE 

Since April, City Council has approved, on the recommendation of the 
Kensington Citizens' N.I. P. Planning Committee and the Director of 
Planning, an allocation of $689,863. 

This was approved as follows: 


Gray's Park Community House 

$136,490 

Kensington Community Centre 


construction costs 

399,358 

Gray's Park Design and Development 

106,665 

Sidewalks around parks 

40,000 

Litter Containers 

1,050 

Property purchase 

2,800 

Playing Field Consultant 

3.500 


$689,863 


Improvements to Gray's Park and the construction of the Community House had 
been identified as a priority. Work on projects identified within the 
Concept Plan proceeded normally, with one major exception. Originally, it 
was not expected that any N.I. P. funds would be required for the const- 
ruction of the Kensington Community Centre. However, when construction 
bids were opened, it was found there was a shortfall. After reducing this 
shortfall as much as possible, it was agreed that Kensington N.I. P. would 
fund the required difference of $399,358. This considerable, unexpected 
expenditure has necessitated a serious re-evaluation of the original 
Concept Plan. 
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REVISED CONCEPT PLAN 

In addition to the unexpected expenditure on the construction of the 
Community Centre, other factors have contributed to a need to revise the 
Concept Plan. Original budget estimates have been found to be insufficient 
for the projects planned and suggests other projects may be under-funded. 
In addition, the questionable availability of operating funds for certain 
planned facilities (i.e., Neighbourhood House) has made some projects less 
feasible than originally anticipated. The proposed revised Concept Plan, 
as agreed to by the Kensington Citizens' N.I. P. Planning Committee is 
attached as Appendix "A". 

Within the same categories established on the original Concept Plan, the 
major changes proposed are as follows: 

Parks - $683,000 (proposed increase to $786,155) 

The major change in the parks section was caused by the cost overruns for 
the combined Community House and Lawn Bowling Clubhouse in Gray's Park. 
The proposed second lawn bowling green, if built, will also cost more 
than originally anticipated. The Kingcrest Park allocation was also 
raised from $100,000 to $150,000 to cover anticipated costs for drainage 
and park development. 

Schools - $150,000 (no change proposed) 

Although the total amount allocated to schools remains unchanged, the 
$50,000 designated for Community Use has been retitTed 'Schools 
Contingency' to help each specific school project realize its goal. The 
Community Use category anticipated specific projects due to declining 
enrolment which, to date, have not materialized. 

Physical Improvements - $263,000 (proposed increase to $288,850) 

The major change involved here is the reduction in curbs/sidewalks 
allocation from $100,000 to $40,000. This was due to the unavailability 
of sufficient additional City funds to make up the higher cost shared 
formula required for municipal services for all the work originally 
intended. Also the commercial upgrading allocation was altered from 
$50,000 to $150,000 to allow significant improvements to be made in 
commercial areas. 

Neighbourhood Facilities - $950,000 (proposed increase to $1,014,358) 

The original Concept Plan did not include an allocation for the const- 
ruction of the new Kensington Community Centre. However, when it was 
determined that there was a funding shortfall of $399,358 for the Community 
Centre, City Council agreed to allocate the required amount of funds from 
the Kensington Neighbourhood Improvement Program in order to permit the 
construction of the building to proceed as originally planned. This 
unanticipated allocation of $399,358 has meant that a major change is 
required in the Concept Plan in this category. 

The original Concept Plan had an allocation of $690,000 for the provision 
of a gymnasium, neighbourhood house, community vans and daycare. It is 
now realized that, due to the unexpected funding of the Community Centre, 
there are reduced funds available and there will be difficulty in obtaining 
operating cost commitments for some projects. It will, therefore, not be 
possible to fund all the projects originally identified. Since either 
the gymnasium or the combination of the neighbourhood house, community vans 
and daycare wiTT require approximately $400,000, it is recommended that 
the original allocation of $690,000 for these four projects be reduced to 
$400,000. It is intended that the feasibility of the gymnasium proposal 
will be investigated first of all, as it has somewhat higher priority in 
terms of needed community facilities and has a greater possibility of 
receiving operating costs. 

The $150,000 originally allocated to furnishings for the Community Centre 
and related facilities, which was spent on the construction overrun, is 
recommended to be replaced by $115,000. This $115,000 is intended to 
supplement the $80,000 already allocated for furnishings in the community 
centre construction budget, to allow the new centre to open with more than 
just 'bare-bones' equipment. This $115,000 is also intended to provide 
furnishings for other related facilities such as the gymnasium. 
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Administration - $260,000 (no change proposed) 

Contingency - $354,000 (proposed decrease to $119,687) 

This change was necessitated by the allocation to the Community Centre 
construction. The amount of $119,687 is considered to be a minimum 
working contingency. 

PENDING PROJECTS 

The Kensington Neighbourhood Improvement Program is currently finalizing 
the design for Glen Park and estimates will be forthcoming shortly. A 
public meeting to obtain ideas for the design of Kensington Park has been 
scheduled for early November and a design will be produced once plans for 
Glen Park are finalized. 

Tecumseh School Annex was the first school in the Kensington N.I. P. area 
to produce a design and estimate for improvements to the school grounds. 
Selkirk Annex, Dickens Annex and McBride Annex are all now working with 
the School Board staff to have their proposals drawn up and estimates 
produced. These projects are proceeding with consultation among the 
Parents Consultative Committees, the teaching staff and School Board staff. 

Work on the library proposed for Kingsway and Knight is now at the final 
stages of preparing a questionnaire. It is intended that the library 
survey will be distributed before the end of the year. In addition, staff 
are currently undertaking a study of the commercial area on Fraser Street 
between 23rd and 28th Avenues. 

RESIDENTIAL REHABILITATION ASSISTANCE PROGRAM (R.R.A.P.) 

The rehabilitation and upgrading of housing is one of the principal goals 
of Kensington N.I. P. The Residential Rehabilitation Assistance Program, 
operating in Kensington since April, 1978, has been a major contributing 
factor in the improvement of residential property in the Kensington area. 

As of October 17, 1978, a total of 207 applications have been received. 
Of these, 187 houses have been inspected, 20 homes have completed their 
repairs, and 46 have had financing approved by C.M.H.C. and work has 
commenced. City and C.M.H.C. are currently processing 119 applications. 
Twenty- two homeowners and landlords have cancelled their applications. 

CITIZEN INVOLVEMENT 

The Kensington Citizens' N.I. P. Planning Committee remains very active, 
meeting in full committee every second week, with subcommittee meetings 
called as necessary. The current membership stands at thirty, with more 
members encouraged through such publicity items as newsletters. Citizen 
involvement is also sustained through the Parents Consultative Committee 
participation in the design of their school projects. Also, public 
meetings and design sessions publicized in the community have attracted 
citizens to participate in the designing of improvements to their local 
parks. 

RECOMMENDATION 

The Director of Planning submits the foregoing Progress Report for the 
information of City Council and reconmends: 

A. That City Council approve the re-allocations within the Kensington 
N.I. P. Concept Plan as indicated in Appendix "A". 

B. That City Council submit the revised Concept Plan and First 
Kensington N.I. P. Six-Month Progress Report to C.M.H.C. and the 
Provincial Department of Municipal Affairs and Housing for approval." 


The City Manager RECOMMENDS that the recommendations of the Director of 
Planning be approved. 
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4. German-Canadian Benevolent Society - 2010 Harrison 
Drive - D.P.A. No. 82264 


The Director of Planning reports as follows: 

'Mr. Ran jit Khosla (Architect) , on behalf of the German 
Canadian Benevolent Society has filed a Development Permit 
Application No. 82264 to construct a 2027 sa. ft. addition 
to the existing Personal Care Home, to provide a multi- 
purpose activity space for the residents. 

The site is located on the east side of Victoria Drive 
between Harrison Drive and South East Marine. 

History 

City Council by resolution on August 3, 1972, when the site 
was rezoned to CD-I Comprehensive Development District, approved 
the conditions of development for this Personal Care Home, with 
a maximum Floor Space Ratio of 0.50. 

Present Situation 

The current application is to construct an approximate 2027 sq.ft. 
addition to the existing Personal Care Home to provide the 
proposed multi-purpose activity space. This addition would 
increase the Floor Space Ratio to 0.52. 

Proposed 53,922 sq. ft. 

Permitted @ .50 52,252 sq. ft. 

Exceeded by 1,6 70 sq. ft. 

Several of the new District Schedules of the Zoning and 
Development By-law recently approved by City Council permit the 
exclusion of certain recreational amenity areas such as library, 
lounge, etc. from the Floor Space Ratio calculations. It is 
considered that the proposed addition and use would allow for 
much more needed social and recreational activities for the 
residents, and could be treated in a similar manner. 

The Director of Planning recommends that this application be 
referred to City Council with particular regard to the Floor 
Space Ratio of 0.50 being changed to 0.52 and that Council should 
be advised that the Director of Planning would be prepared to 
approve the proposed addition, approximately 202 7 sq. ft. to the 
existing Personal Care Home, subject to the following condition: 

1) The 32 off-street parking spaces and 2 o^f-street loading 
spaces are to be permanently maintained.' 

The City Manager RECOMMENDS that the Director of Planning be 
requested to approve the application, subject to the above 
condition, thereby permitting an increase in Floor Space Ratio 
from 0.50 to 0.52. 


5. Strata Title Application - Conversion 930-966 S.W. Marine 
Drive 


The Director of Planning reports as follows: 

"An application has been received from Philip C. Marshall, 
Barrister and Solicitor, on behalf of Highfield Holdings (B.C.) 
Ltd., of 10102 Shellbridge Way, Richmond, B.C., the owners of 
three separate buildings at 930-966 S.W. Marine Drive, Lot 3, 
Blocks C, D, Y, and Z, D.L. 319, Plan 16847, completed on 
February 1, 1978, to convert these 28 warehouse units into 
28 strata lots. The lot size is 201' x 295' and zoning is 
M-1 Light Industrial District. 
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N.B. See Appendix 'A' for site plan 
The applicant has submitted the following information: 

1. Letter of Application. 

2. Set of Strata Plans - M/N 2655 - prepared by Donald S. Black, B.C.L.S. 

3. Letter from J. A. Ryan & Associates Ltd., Consulting Engineers 
which confirms workmanlike quality of construction. 

4. Letters from all five tenants consenting to the proposed 
strata conversion. 

N.B. Copy of Application can be viewed at the City Planning Department 

Further to the condition of the buildings, the Acting Director of Permits and 
Licenses reports as follows: 

"This is to advise that the above premise is completed and complies 
with the Building Permit issued in June 1977, and complies with 
the other relevant by-laws of the City except the Zoning and 
Development By-law. There is a pet food outlet which is retailing 
from these premises and a Development Permit to allow the continuation 
of this use was recently refused. 

The very small percentage of apparent retailing in this industrial 
area is being pursued through existing standard procedures and 
should not prohibit approval of this conversion application." 

Further to the occupancy of the buildings, the Director of Social Planning 
reports as follows: 

"These buildings do not contain any residential accommodation and 
accordingly the Social Planning Department has no objections 
to the conversion application." 

Since this is a recently completed wholesale premise with no 
industrial accommodation, the Director of Planning, with the con- 
currence of the Director of Social Planning and the Director 
of Permits and Licenses, recommends that: 

This Application be approved, thereby permitting the conversion 
of the warehouse premises at 930-966 South West Marine Drive 
to Strata Title Ownership, i.e. 28 strata lots and that the 
Approving Officer be authorized to sign the required strata 
plans . " 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Director of Planning be approved. 

CONSIDERATION 

6. Riley Park N.I. P. Appropriation of Funds: Improvements 
to the Riley Park Recreation Complex 

The Director of Planning reports as follows: 

"On 26 July, 1977, City Council approved the Riley Park N.I. P. Concept Plan which 
included a tentative allocation of $225,000.00 to be matched with funding from 
other sources to achieve improvements to the Riley Park Recreation Complex at 
4660 Ontario Street. $6,000.00 of this allocation was earmarked to hire an 
Architectural Consultant to undertake preliminary design of the project. 

On 27 September, 1977, the $6,000.00 was Appropriated and the firm of 
Anderegg and Bentall, Architects was retained immediately thereafter to work 
with all involved parties on the preliminary design for the improvements. 
This work is now completed and the funds to match N.I.P. spending have now 
been secured. The purpose of this report is to describe the proposed project 
and to recommend an N.I.P. Appropriation so that the improvements can proceed. 


.^0 


1 


4SS 


Maiiage«»<& fiisj^tr t^m&mt 17,. 1978 . , . imiummf ii-^A - 7) 
Clause 6 continued 

I. PROPOSED PROJECT 

A. Existing Situation : The Riley Park Recreation Complex includes Percy 
Norman Pool , an Ice Rink and a Community Centre. These facilities were 
constructed incrementally since the first development on the site in 

1961. The existing floor plan is attached as Appendix I. With the exception 
of Percy Norman Pool which was upgraded in 1977, the existing facilities 
in the Complex are in need of rehabilitation. The organization of spaces 
in the Complex creates difficulties in efficient management and use of 
the facilities. The Complex is running at near capacity, making it 
difficult to respond to emerging demands for use. Certain new facilities 
have also been identified as being needed to round out the recreation 
provisions in the neighbourhood. For these reasons, the improvement project 
has been given a high priority by the Citizens' Planning Committee for 
neighbourhood improvement. 

B. Design Process : The Architects utilized a design method conceived to 
involve all relevant parties in the analysis and planning for the 
improvements. At the instigationof the Citizens' Planning Committee, 
a Design Team was created, composed of the following representatives, 
to work with the Architects: 

- 2 representatives from the Riley Park Citizens' N.I. P. 
Planning Committee; 

- 1 representative from the Riley Park Community Centre 
Association; 

- 1 representative from the Park Board-Recreation Division 
(the Community Recreation Co-ordinator of the Complex); 

- 1 representative from the Park Board-Planning Division; 
and 

- 1 representative from the City Planning Department (the 
Area Planner). 

The Design Team met on a weekly basis between late - 1977 and mid-1978 
to discuss the needs and possibilities for the Complex. The Park 
Board Recreation Division Area Manager, Park Board on-site programming 
staff and Riley Park's Liaison Alderman Marguerite Ford also participated 
from time to time. In addition to these intense weekly discussions, design 
inputs included: 

- a review of all previous studies and recommendations involving 
the Complex; 

- interviewing of spokesmen for all major user groups of the 
Complex; 

- interviewing of Complex staff; 

- distribution of a questionnaire to all Riley Parkers and a 
separate questionnaire to Complex users; 

- a five-day Design-in at the Complex whereby all interested 
people were provided an opportunity to give their ideas to 
the Architects; and 

- progress design reviews by Park Board on-site and central 
office staff, the Community Centre Association, Citizens' 
Planning Committee and Park Board Commissioners. 

The Architect's resulting program and design submission is available 
for perusal in the Planning Department. 

C. Design Concept : From a conceptual point of view, the Design Team 
adopted the following general statements to guide the Architects in 
the design: 

- 'Riley Park should be planned to satisfy expressed needs 
of the local neighbourhood, compatible with use by the 
wider community. 

- Riley Park should provide a variety of programming and 
facilities to serve a predominantly family neighbourhood, 
in addition to the programs and facilities already available. 

- In order to achieve a more positive image in the community, 
Riley Park should be designed as a more pleasant place to come to. 

- Riley Park needs to have social amenity spaces to complement 
the existing physical activity facilities. 

- Riley Park should expand its social, cultural and educational 
programming with additional new spaces.' 
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Given the location of the Complex (in the southwest corner of the 
neighbourJiood) a strong need identified is to make the facilities more 
attractive in order to stimulate new local interest and draw new users. 
It is felt that expanded social, cultural and educational programming 
can well be conceived, co-ordinated and run in a co-operative effort by 
Park Board staff and people from other local service organizations, if 
physical space is created in the Comolex as one site for such activity. 


The resulting final design scheme includes the following elements: 

1. Reorganization of spaces to create a central mall/lounge/ 
lobby off which major facilities will be located. 

- The maze of existing halls causes confusion for 
the users and supervision problems for the staff. 

- The intention of the mall is to create a central, 
amenable focus to bring all facilities together 
and allow more effective use of both main entrances 
to the building. 

2. Gathering of all staff, administration and information 
offices at the centre of the Complex. 

- Existing offices are distributed throughout the 
facility which does not facilitate sharing of 
duties, staff interaction or efficient supervision/ 
control . 

- The present office arrangement creates confusion 
for users as to the location of staff and services. 

3. Provision of a permanent senior's lounge, games room, baby- 
sitting/boxing space, exercise room and relocated skate hire 
through renovation of existing interior space. 

- These new facilities have been identified as high 
priorities by area residents and users of the Complex 
to facilitate use of the facility by the entire family. 

- Hallways and underutilized spaces will be used to 
accommodate new facilities. The existing 
crafts space is to be moved to the adjacent 
fieldhouse through N.I. P. expenditure already 
appropriated by City Council. 

4. Provision of a new, larger assembly room, fitness 
centre (sauna, whirlpool, change rooms) and coffee 
shop/sitting area in new space added to the existing 
s tr ucture . 

- These new facilities have also been identified as 

high priorities by area residents and users to increase 
amenity and programming opportunities at the Complex. 

5. General improvement of existing interior finishes, exterior 
landscaping, lighting, signage and other minor alternations. 

6. Design provision for additional improvements for later 
consideration or for construction now if funds permit, including: 

a) structural capacity provided now for a future 
second storey viewing lounge above the coffee shop/ 
north entry; ' 

b) installation of a stairway to connect pool bleachers 
and the new mall (if current funds permit); and 

c) allowance for future raquetball courts adjacent 
to the fitness centre. 

The proposed plan is attached as Appendix II. This plan reflects the 
intense debates among many interest groups to set priorities given the 
spectrum of demands, the budget limitations and the need to assure efficient 
and effective functioning of the Complex. A consensus now exists in 
support of the design. The design was approved in principle by the Riley 
Park Citizens' N.I. P. Planning Committee on 24 January, 1978, by the Riley 
Park Community Centre Association on 25 January, 1978 and by the Vancouver 
Park Board on 6 February, 1978. The Director of Planning also concurs with 
this project as proposed since it will round out the leisure and recreation 
provisions in Riley Park and will facilitate cooperative social and 
'-ecreation programming by all interested people in the neighbourhood. 

f. 
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In July 1977, the NIP concept plan proposed funding for the 
project as follows: 

Riley Park NIP 225,000 
Park Board Supplemental Capital 225,000 
Province of B.C. (R.F.A.P. Grant) 225,000 


Preliminary Cost Estimate 675,000 

This estimate was confirmed during the preliminary design phase, 
and in March 1978 applications for Provincial support were sub- 
mitted on that basis. 

However, further design and refined costing now gives a final 
estimate of approximately $730,000. 

Funding commitments are available as follows: 

In May 1978, Council approved in the Park Board 
Supplemental Capital budget an allocation of 243,000 

On August 2, 1978, the Province announced a 

R.F.A.P. grant of approximately 189,000 


Thus if the project is to proceed as designed, 

the NIP contribution will have to be increased to 298,000 

Total 730,000 


The Provincial grant was less than expected since the Province 
subtracts an allowance for its contribution towards the NIP 
share. Attempts to increase the grant have not been successful. 

On September 26, 1978, the Riley Park NIP Committee endorsed the 
required allocation of $298,000 in NIP funds, to be budgeted as 
shown in Appendix IV. Council has already approved $6,000 of this 
for the preliminary design, so that approval is now requested 
for the remaining $2 92,000 to allow the project to proceed. 

The Director of Planniny and the Citizens' Planning Committee feel that the 
higher than originally estimated cost of the project is justified because of 
the following: 

a) out of the intensive design process it was concluded that the needs 

for the Recreation Complex were greater than had been originally assumed; 

b) construction costs have risen since mid-1977 for this project which 
would be under construction in early-1979; and 

c) the detailed design identified some construction problems that could 
not have been foreseen in mid-1977. 

Since the commitments of other funding are final it is appropriate for N.I. P. 
to cover these additional costs given the high priority of this project in 
the neighbourhood. 

The Central Mortgage and Housing Corporation and the Province of British 
Columbia have been advised of the proposed expenditure of N.I. P. funds as 
outlined above and concur with the recommendation for funding of this project. 


III. RECOMMENDATION: 


The Director of Planning recommends that City Council approve an expenditure 
not to exceed $292,000.00 to be appropriated from the Riley Park N.I. P. Social 
and Recreation Facilities Budget Account #898/9412 ($219,000.00) and from 
the Riley Park N.I. P. Contingency Budget Account #898/9416 ($73,000.00) for 
improvements as described in this report to the Riley Park Recreation Comolex 
to match funding committed from other sources as also noted in the report; 
N.I. P. costs to be shared as follows: 
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use studies, including the determination of transportation 
corridors, jointly with the City Engineer, their context in the 
overall plan, and physical relationship to the surrounding 
community will be carried out by the Director of Planning. 

Responsibility ; 

The responsibility in specific examples is shown in Schedule II. 
The first page of Schedule II illustrates cases where the 
Director of Planning will act as the of f icer-in-charge . The 
second page of Schedule II illustrates those types of activity 
where the City Engineer will act as the of f icer-in-charge . 

It should be noted that some matters may start as a planning 
investigation under the direction of the Director of Planning 
and responsibility for later administration would transfer to 
the City Engineer. 

Consequences ; 

The agreed arrangement does not require any change in the City's 
administration manual or related documents and is in accordance 
with the existing organization of the City Engineer and proposals 
for reorganization being discussed between Council and the 
Director of Planning. 

No changes in staff classification are required. The City Engineer 
will provide technical services to the staff under the Assistant 
City Engineer - Traffic & Transportation. The Director of 
Planning will provide his input through the Long Range Planning 
Division or its successor. (Planning staff and responsibilities 
are bing dealt with in a current re-examination of the Planning 
Department organization.)" 

Your Board RECOMMENDS that City Council endorse the procedures outlined 
in this report, noting that it deals with the inter-re latiorship 
of Planning and Engineering. In the case of any significant project 
e.g. East-West Freeway, other aspects such as Social Planning, etc., 
will have to be brought in. 

3. Communication from Honourable 

Grace McCarthy re Low Cost Housing 

The Honourable Grace McCarthy by letter of November 12, 19 70, has 
suggested to Council that in view of the difficulty of purchasing 
housing for those families whose income is in the range from $5,000 - 
$10,000 per annum the City should "allocate 15% of next year's 
housing starts on provision for housing these lower income families." 
She suggests that based on last year's figures this would amount to 
9 75 homes and further points out that there is likely to be an 
additional $2,000,000 in mortgage money from the Federal Government 
for low-income innovative housing. 

The Director of Planning reports as follows: 

"The City can only control housing in the way suggested by Mrs. 
McCarthy through imposing conditions on the sale of its own 
land. In dealing with the disposal of the remaining larger sites 
in Areas A, B, C and D of Champlain Heights, Coun'cil considered 
that the sites already allocated for Public Housing, Innovative 
Housing and housing for special groups was a high enough pro- 
portion of the total for this area and the remaining sites should 
be sold on the open market. Even without special mortgage ar- 
rangements it is likely that many of the townhouses constructed 
on these sites on the open market will be available for people 
within the income range suggested by Mrs. McCarthy, i.e. $5,000 - 
$10,000 per annum. 


cont ' d 
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C.M.H.C. $146,000.00 
Province of B.C. $ 73,000.00 

City of Vancouver $ 73,000.00 

$292,000.00" 


The City Manager has been advised by the Parks Board that 
they approved the expansion and renovation in principle on 
February 6, 197 8. Parks Board staff advise that there will 
be additional annual operating costs as follows^- 

Health Club 

operating deficit $15 , 000 . 00/year 
Increased maintenance 9 , OOP . 00/ year 
Total $24, 000. 00/year 

The City Manager submits the recommendation of the Director 
of Planning for the CONSIDERATION of Council. 


FOR COUNCIL ACTiON SEE PAGE(S) .^.S2. 
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LICENSES & CLAIMS MATTERS 


RECOMMENDATION : 


1. Review of Business Licence Fee for 1979 


The Director of Finance and the Director of Permits and Licenses report 
as follows: 

"Introduction 

Since 1975, an annual analysis has been undertaken to ascertain the relevant 
costs of licencing and inspection related to business licenses in the City 
of Vancouver. Council policy is that business licence fees be set to cover 
the cost of licencing and inspecting business operations. The purpose of 
the analysis is to ensure this policy is achieved. This report details 
the findings of the 1978 business licence fee review. 

Policies Used and Costs Included 

City policy has been 100 percent recovery of costs incurred in the licencing 
and inspection of businesses. These costs have been identified as office 
and inspection costs of the Licence Division of the Department of Permits 
and Licences, plus relevant inspection costs for the Police Department, the 
Health Department, Fire Warden's Office, and other Divisions of Permits 
and Licences. Where costs can be identified as originating in a particular 
licence category, they have been allocated to that category. Otherwise 
costs have been equally distributed across all licence categories. Police 
inspection costs are directly charged to those licence categories requiring 
inspection. Costs for 1978 have been used to determine 1979 licence fees. 
An allowance for inflation has been included. 

1979 Licence Fees 

In this year's analysis, a greater refinement of cost al location methods 
was achieved. This was the result of an improved ability in the Departments 
supplying information for the analysis to determine which costs were incurred 
as a result of business licence activities and which costs were better 
allocated to activities performed as a result of other by-laws. The method 
of cost allocation among business licence categories was also changed to 
more closely reflect the inspection activities of those individuals involved 
in licence inspection. 

As a result of these changes, the costs associated with each business licence 
category showed such small changes (some up, some down) that changes in the 
business licence fee do not appear warranted this year and no change is 
recommended. The fee structure should fully recover our 1979 costs. 

In view of the above, the Director of Finance and the Director of Permits 
and Licenses recommend 

THAT no changes take place in the business licence fee structure 
(Schedule A to the Licence By-law), for 1979, with the exception 
of liveaboard boat fees which are the subject of a separate report 
to Council . " 

The City Manager RECOMMENDS that the above recommendation of the 
Director of Finance and Director of Permits & Licenses be approved. 
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2 . Plumbing By-law 


The Director of Permits and Licenses reports as follows : 

"Under the provisions of the Plumbing By-law No. 4068, the 
issuance of Plumbing Permits is restricted to a plumbing 
contractor or an owner of a one family dwelling. The By-law 
was never intended to restrict the installation of sewers, 
water lines, sumps, catch basins, etc. on private property 
to plumbing contractors only. The practice of this Department 
has been to issue Permits for sewers, etc. to licenses general 
contractors . 

A letter has been received from a Mr. G. N. Munro, Barrister 
and Solicitor, acting on behalf of Andre J. Leblanc and his 
company, A & E Day & Night Plumbing Ltd. , challenging this 
procedure . 


The intent of the By-law was to rigidly control plumbing as 
defined in the By-law within the building. I therefore 
recommend that Part 1.4.2. of the Plumbing By-law No. 4068 
be amended to read: 


"No person except a plumbing contractor or an owner 
as defined herein shall be granted a Plumbing Permit 
except for sprinkler systems, sewers, sumps, catch 
basins, water lines or other similar installations as 
approved by the City Building Inspector." 

It is further recommended that the Director of Legal Services 
be instructed to bring forth the necessary By-law amendments." 


The City Manager RECOMMENDS that the foregoing recommendations of 
the Director of Permits and Licenses be approved. 


FOR COUNCIL ACTION' SEE PAGE(S) ..133 
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(FIRE: A-6 - 1) 


FIRE AND TRAFFIC MATTERS 

RECOMMENDATION 

1. Progress Report on Emergency Planning from the Task 

Force on the Transportation of Dangerous Goods (Chlorine) 

The Emergency Planning Committee, composed of the Police Chief, Fire Chief, 
City Engineer, Medical Health Officer, and the Director of Emergency Programs, 
report: 

"The City Manager, as a result of some concerns, formed a Committee of Depart- 
ment Heads of Police, Fire, Health, Engineering, and the Director of Emergency 
Program. This Committee was to review preventive measures and emergency 
response systems of the City of Vancouver. Since the Committee was formed 
there have been some incidents in the City of Vancouver, such as the propane 
tank derailment, the chlorine spill, and a gasoline tank truck accident which 
occurred in another municipality. This is a progress report on the Emergency 
Planning Measures and incorporates the actions taken with respect to the 
recent chlorine incident which were reviewed by a Task Force. It also 
contains recommendations regarding the purchase of some items required for 
better emergency response measures. We believe that the Task Force on the 
chlorine incident can now be disbanded to turn their attentions to the overall 
task of emergency planning. 

Council should be aware that there have been emergency plans in effect in the 
various departments for a considerable length of time. The City of Vancouver 
is fortunate that there is a central Emergency Operations Center activated by 
the emergency telephone number 911. A citizen phoning this number is assured 
that all appropriate emergency responses are activated: police aid, fire, 
ambulance, inhalator, and other equipment is immediately available within 
minutes of the initial call. Back-up equipment and personnel are available to 
follow the initial emergency equipment. These emergencies are dealt with on 
a daily basis and emergency aid is available at all times of the day or night. 
In addition to the resources available in the City, other resources of equip- 
ment and personnel are available in the event of a large emergency. These 
resources can be called up if necessary and include, for example, the Army, 
the RCMP, the Coastguard, as well as Provincial, Federal, and private sources. 
The Emergency Planning Committee is now reviewing all of these capabilities 
and resources with a view to improving co-ordination and up-grading equipment. 

THE CHLORINE INCIDENT 

City Council received an informatjion report on October 3. This report advised 
of an arrangement which had been reached with the chlorine suppliers ensuring 
the safe transportation of chlorine. For Council's information, this arrange- 
ment is appended to this report. To summarize what occurred and the actions 
taken by the Police, Fire, and other resource personnel involved in this 
incident: 

(a) No lives were lost. 

(b) The incident occurred at approximately 6 p.m. and clean-up was substan- 
tially completed by midnight. 

(c) Traffic was re-routed around the incident and evacuation procedures were 
implemented as necessary. 

(d) In previous incidents in other cities, persons have been hospitalized for 
weeks; in this incident, this did not occur. 

(e) From the information available, it appears that the incident was caused by 
human error and charges have been laid under existing by-laws. 


Continued « » # 
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Many meetings have been held since this incident, centerinc; on the transportation 
of dangerous goods. Representatives from Federal, Provincial, Regional, and 
Municipal governments, railway and private companies interested in this subject 
have attended. As a result, we have identified a number of compressed gases 
with toxic effects which, if involved in accidental leakage, could result in 
immediate danger to the populace over large areas. We have identified chlorine 
as one example which is being moved in large bulk shipments throughout the 
City and adjoining municipalities. There are approximately 4,000 different 
chemicals being transported in Canada with varying degrees of hazard, ranging 
from insignificant to serious. These chemicals are used in every day applica- 
tions by all citizens and the movement of these products is essential. 

It will take some time to analyze the movement of these 4,000 chemicals and 
determine how to treat each of these. In the meantime, the movement of 
chlorine in large quantities, "tonners", can be addressed. Interim arrange- 
ments now exist involving the Fire Department and the industries for this 
chlorine movement. In addition, this report requests certain equipment 
immediately which will facilitate dealing with large chlorine spills. In 
addition, this report requests Council to ask senior governments to make 
certain amendments to their legislation. As part of such amendments your 
Committee proposes to look into the matter of an approval system by the 
Engineering Department under the Street and Traffic By-Law which would ensure 
that only properly designed vehicles are used for transporting chlorine 
tonners. The Committee also proposes to look into the matter of special 
licensing and driver training for the movement of chlorine tonners. These 
latter two proposals will be reported on to Council in the future. 

It is not appropriate to make amendments to our by-laws at this time as the 
Federal Government has given first reading to Bill C-53 which has the effect 
of regulating the transportation of all hazardous goods . We have found the 
suppliers and transportation companies to be co-operative with the interim 
arrangement which has been reached on the trucking of chlorine. We feel that 
these arrangements will satisfy the immediate problems and will require no 
increase in staff. The City by-laws will eventually have to be amended, and 
it is the Committee's view that we should carry on with our review, including 
finding out more about what products are moving and their origins and destina- 
tions. In this regard, meetings are continuing on an on-going basis. A meet- 
ing is scheduled on November 21 with delegates from fire prevention departments 
throughout the Lower Mainland. 

BILL C-53 

During our rfcvicw we Found that [positive measures are being made in an attempt 
to regulate the movement of dangerous goods. The Federal Government has 
recognized the problem and a Bill has been under preparation for approximately 
9 years. Bill C-53 (Transportation of Dangerous Goods Act) has had first read- 
ing in April, 1978. This Act brings together over 20 Federal acts which govern 
the transportation of these goods in various ways. The Federal officials report 
that there are many other laws, by-laws, acts, and bills which affect the move- 
ment of these goods internationally and throughout Canada. These goods are 
shipped by the multimodel methods of rail, air, and water transportation. 

During our review, we have found that many products shipped by truck are well 
regulated, as for example, explosives, which are referred to in the Federal 
Explosives Act and the City Fire By-Law. Flammables, such as gasoline, are 
regulated in the Provincial Fire Marshall Act. Radioactive products are also 
well regulated Federally and Provincially . However, some chemicals are not so 
well regulated and Bill C-53 should improve this situation. 

The Federal Bill has separated these dangerous goods into 9 major classes in 
an attempt to bring them into line with the United Nations System. Representa- 
tives of the shippers and manufacturers as well as Federal and Provincial 
Governments have jointly drafted up the regulations pertaining to this Act and 
enthusiastically support the passage of these regulations. A summary of the 
major points is as follows: 


tSpntinued , , . » 
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1. No person shall transport dangerous goods unless: 

(a) Safety precautions are followed. 

(b) All containers are marked. 

(c) Shipping documents certifying that these conditions as noted above 
have been complied with. 

2. Severe penalties are provided for with fines not exceeding $50,000 for a 
first offense and prison terms not exceeding 2 years. 

3. There are provisions for agreements with Provincial Governments. 

4. Inspectors are to be appointed with powers including refusal of shipping, 
seizure, removal, evacuation of persons affected and to direct remedial 
measures . 

5. Regulations pertaining to the Act have been drafted. 
OTHER EMERGENCY PLANNING 

The transportation of dangerous goods, which has been focused on by the three 
above-named incidents, is only one aspect of emergency planning. Other likely 
events are severe fire, explosions, civil disobedience, and windstorms. Other 
less likely events which would create severe response problems are earthquake, 
flood, and landslides. Preventive measures are being examined by the 
Committee in concert with other interested agencies and municipalities. There 
will be further liaison between these groups when the City of Vancouver's 
Emergency Program has been reviewed. The most appropriate preventive measures 
are in the preventive planning and regulation fields. 

A review of the existing emergency plans is in progress at the present time. For 
instance, the Police have available and in active use a manual of disaster 
procedures. The Fire Chief has an emergency plan and other resource groups 
such as Engineering and Health have similar emergency plans. As a result of 
the above named incidents, the Committee would recommend that some improvements 
bo made. These are mainly in the field of communication between senior 
officials of the Committee and other responsible authorities. Lists of 
resources and personnel have been tabulated and planning is being actively 
pursued . 

When Bill C-53 is passed by the Federal Government, amendments will be required 
to certain City by-laws as well as Provincial acts. There are provisions in 
the Fire Marshall's Act, for example, regulating transportation of flammable 
liquids such as propane or gasoline. These regulations include moving the 
products in approved vehicles which must be constructed to their specifica- 
tions and also rigid requirements pertaining to the handling and delivery of 
the products are included in the Act. We feel that the movement of large 
quantities of chlorine should also be done only in approved vehicles regulated 
in a Provincial act. In addition, the Provincial Motor Vehicle Act has rigid 
requirements for licensing of drivers transporting persons in buses. We feel 
that this Act should be amended to include licensing provisions for drivers 
transporting dangerous goods . 

In examining the City Charter, we find that it requires a two-thirds vote by 
City Council to pass a resolution declaring that a state of emergency exists 
in the City. Officials must deal with an emergency instantly and must feel 
free to act under authorities granted to them by City Council. These emc-rgency 
powers must be delegated with sufficient clarity that senior officials are free 
to act in a responsible manner without the necessity of calling a special 
Council meeting. This issue is being examined and will be reported on in due 
course . 
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The review of our response plans which is being pursued as a part of the 
emergency planning is as follows: 

1. A review of problems and weaknesses in the response plans of the various 
departments is continuing. 

2. More comprehensive instructions for the staff of Police, Fire, Engineering, 
and Health Departments are being drawn up. Training courses will be 
required at various levels in those Departments. 

3. Communication responses are being reviewed. 

4. Lists of response capabilities, personnel resources, and lists of resource 
equipment are being up-dated. 

5. A system of issuing press releases through an Emergency Team Leader is 
being reviewed. 

6. Review of preventive measures such as improved regulation is continuing, 
IMMEDIATE MEASURES 

In addition to the measures outlined above for chlorine and the longer term 
measures for other chemicals, some immediate improvements could be made. 
Some response equipment should be purchased as soon as possible in line with 
recommendations from the Workers' Compensation Board. A list of immediate 
requirements is attached. Additional equipment will be required as a result 
of the review by the Committee and will be reported in due course. 

The major piece of emergency apparatus which is needed to control potential 
fire-explosion problems evolving from accidents involving major spills of 
flammable liquids from large tank ruptures for fires involving large tank 
trucks, is a specially designed foam-generating apparatus (Recommendation (f) ). 
It is essential that Council approve the purchase of this apparatus so that 
specifications can be prepared by the Fire Chief. The approval is needed now 
since it will require several months to draw up the specifications prior to being 
able to place an order for purchase. The delivery time after the order is expected 
to be a minimum of six months. The Fire Chief is investigating the possibility of 
neighboring municipalities (Burnaby-Richmond) sharing in the use and cost of this 
equ ipment . 

RIX.'OMMENDATION 

The Emergency Planning Committee composed of the Police Chief, Fire Chief, 
City Engineer, Medical Health Officer, and the Director of Emergency Programs 
RECOMMENDS as follows: 

A. The interim arrangement which has been reached with the suppliers of 
chlorine be continued until such time as regulations imposed by senior 
governments are in force. 

B. When these regulations become law, amendments to the appropriate City 
by-laws be made. In the meantime. City Council should make known the 
City's concern that Federal and Provincial laws be improved to regulate 
better the transportation of dangerous goods. A specific request to the 
Provincial Government would be to recommend an amendment to the Fire 
Marshall Act (Fire Services Act) to move chlorine in large quantities 
(tonners) only in approved vehicles. Another request would 
be to recommend an amendment to the Provincial Motor Vehicle 
Act to include licensing provisions for drivers transporting 
dangerous goods . 


Continued . . 
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C. The Committee look into interim arrangements for approving vehicles for 
moving chlorine "tonners" under the Street and Traffic By-Law to be 
administered by the Engineering Department and also the possible training 
of drivers for chlorine hauling, to be administered by the chemical and 
transportation industries; for report back to Council. 

D. The Task Force which was appointed to deal with the chlorine spill 
investigation be disbanded since the Committee will be dealing with the 
broader subject of emergency planning including chlorine. 

E. The equipment listed as immediate requirements be purchased at an 
estimated cost of $37,000. Funds for these purchases are available in 
Contingency Resorvo. 

F. A foam-generating apparatus be authorized for purchase at an estimated 
cost of $80,000. Specifications will be drawn up immediately and 
tenders called as soon as possible. These tenders will be reported back 
to City Council with a recommendation for funding and cost sharing with 
other municipalities. Funds for the City's share of this cquipaeiit to 
be approved in advance of the 1979 Revenue Budget." 


The City Manager RECOMMENDS that the foregoing reconunendations of 
the Emergency Planning Committee be approved. 


FOR COUNCIL ACTION SEE PAGE(S) J^.^/^?. 
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FINANCE MATTERS 


RECOMMENDATION : 


1. Champlain Heights 

Marketing and Promotion 


The Chaitplain Heights Project Manager reports as follows: 

"All enclaves in Phase I have now been ccninitted and detailed 
planning, ccnstructicn and/or sales programs are now proceeding. 
Nine enclaves involving approximately 750 mits are \mderway on 
about 60 acres of land. 

Two enclaves (1 and 3) have sho(AdKOTes open and are selling lanits. 
Enclave 16 will open sales towards the end of this year. The 
Co-op (Enclave 18) will be read/ for occupancy January 1st 1979 
and the family rental project (Enclave 19) vd.ll be open early in 
1979. 

A ooncem that has been raised by various people over the last 
12 to 18 months relates to the lack of detailed and accurate information 
available from the City regarding the developnent in general. This is 
a particiiLar prctolem to the develcpers \iA)d are presently marketing 
units and it will ocntinue to be a prc±)lem for others. 

The Project Manager has recently held discussions with the key 
developers involved in Phase I. A marketing firm was retained by 
the Project Manager to develop an overall marketing program for 
Chanplain Heights. This has been cotpleted and the report has 
been reviewed by the builders. Tlie general consensus is that a 
co-operative marketing effort would have the following benefits: 

- the City would gain exposure which would assist with our own 
sales program for enclaves in Phase II. 

- information produced by the City will ensure that the developers 
and the prospective purchasers receive accurate mterial regarding 
future development. 

- the developers would have a series of sales tools which would 
assist in their cwn marketing. CXjviously a good sales performance 
in the first phase enclaves will stimulate our own marketing 
program in Phase II. 

The Project Manager has reviewed the marketing program with the 
developers and there is general agreement that we should pursue the 
first three priority items - these arei 

a) Project Identification Program 

- a symbol or signature for Chanplain Heights to be \ased 
in all advertising and connBjnication material. 

- positioning statement to capture uniqiie aspect of 
Chanplain Heights. 

b) Source Materials 

- preparation of accurate information regarding the future of 
the development, the services to be provided (roads, parks, 
comniunity facilities etc.) as well as cannon base maps. 
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c) Project Brochure 

- would insure consistency in presenting the overall Chaitplain 
Heists project to prospective builders and purchasers. 


Eubryo Canmunications prepared the marteting program and have prepared 
preliminary material for the above three coiponents. The concept of a 
co-operative marketing approach has been discussed with the developers 
and there is a consensus that this is the appropriate direction to 
proceed. The developers have agreed to cost share the program. 

In view of the fact that the material prepared will be applicable to 
existing and future developers, a systan is suggested vdiich would 
recover costs incrementally. The total cost for the above three 
conponents is $25,000. The significant tangible conponent in this 
will be a project brochure. 20,000 brochures will be printed and made 
available to developers at a cost which will partially recover the 
City's expenditvires. Ihis is felt to be fair and equitable as the 
City will benefit directly from the material in our Phase II program. 

It is proposed that the City provide the fiands required and these then 
be recovered by selling the brochures to the developers at our cost. 
There will be a miniimm first order of 500 brochures by each developer. 

This procedure has been agreed to by the 5 developers now involved 
(Daon, Springer Construction, United Properties, iUaacus Cities and 
Cotinunity Builders). This will generate approximately $3,500.00. 
Subsequent sales to these builders as well as new builders over the 
next two or three years should generate approximately $15,000 in total 
revenue. The City's share would then be approximately $10,000.00. 

The Chanplain Heights budget presently has an amount of $10,000 
set aside for "pronotion and marketing" in 1978. It would therefore 
be necessary to add $15, 000 to this account to cover the production 
costs. A separate aooount would be established to deal with the 
siiDsequent sales to developers. 

The Goirptroller of Budgets & Research advises that, if approved, the $15,000 
will be an addition to the Chanplain Heights Capital Budget and the source of 
funds will be the lease revenues from disposal of the land. 

It is reccmnended therefore: 

UBvr Council approve an allocation of an additional $15,000 
fron Chanplain Heists lease revenues to the Chanplain Heights 
"Pronotion Account" to cover costs associated with this program. 


The City Manager RECOMMENDS that the recommendation of the Champlain 
Heights Project Manager be approved. 


RECOMMENDATION & CONSIDERATION ; 

2. Grant Request - Rental of Festoon Lights 
to 1978 Christmas Carol Ship Committee 

The City Engineer reports as follows: 

"The 1978 Christinas Carol Ship Committee has requested the loan of City owned 
festoon lights. Rental of these decorations was provided for In a resolution 
dated May 2, 1961, which required that: 
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Accordingly it is RECOMMENDED that the Honourable Grace McCarthy 
be thanked for her interests and be supplied with a copy of this 
report indicating that the City, within the means available to it, 
is in fact doing as much as it can to provide family accommodation 
for people within the income range of $5,000 - $10,000 per annum." 

Your Board RECOMMENDS that the report of the Director of Planning be 
endorsed . 

(Copies of the letter from Mrs. McCarthy dated November 12, 
1970, are attached for circulation to Council) 

4. Alterations to an Existing Gasoline 
Service Station at 2236 Kingsway 

The Director of Planning reports as follows: 

"Paramount Construction Company Limited on behalf of Shell Oil 
Company Limited have filed Development Permit Application No. 
53678 to alter the existing gasoline service station on the 
south side of Kingsway between Gladstone and Baldwin Streets by 
converting one of the existing service bays into an automatic 
carwash with other general alterations, and provision of a new 
pump island to the existing service station. 

This site is located in a C-2 Commercial District. The Gasoline 
Service Station Location Policy, as adopted by City Council on 
October 1st, 1968, permits consideration of alterations and 
additions to the existing gasoline service station at this 
location . 

The Technical Planning Board and the Town Planning Commission 
recommend that Development Permit Application #5367 8 be APPROVED 
in accordance with the submitted application and such plans and 
information forming part thereof, thereby permitting alterations 
to the existing gasoline service station building to provide an 
automatic carwash subject to the following conditions: 

A. Prior to the issuance of the development permit, revised 
drawings are to be first submitted to the satisfaction of 
the Director of Planning indicating: 

(1) suitable screening along the rear property line ad- 
jacent to the City lane with no ingress or egress from 
the lane; 

(2) suitable off-street loading and parking facilities; 

(3) suitable landscaping being provided on the site; 

(4) details of signs to be provided; 

(5) the 3 westerly crossings indicated from Kingsway being 
deleted and replaced by 1 larger sidewalk crossing 
located toward the westerly property line of the site. 

B. The landscaping as indicated on the approved drawings is to 
be provided within 6 months from the date of any use or 
occupancy of the proposed development and thereafter to be 
permanently maintained. 

C. Treatment of the open portions of the site other than the 
landscaping referred to in the preceding condition is to 
be completed, including surfacing, screening, and curbing 

in accordance with the approved drawings and the requirements 
of Sections 12 and 13 of the Zoning and Development By-law 
within 60 days from the date of any use or occupancy of the 
proposed development and thereafter to be permanently main- 
tained. 

cont'd 
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MANAGER'S REPORT, NOVEMBER 17 , 1978 


(FINANCE: A7-3) 


Cleiuse #2 cpn-tinued: 


(a) 
(b) 
(c) 


all applications be approved by Council 

a rental of 12c per foot be charged, and 

a deposit of one week's rental be required to ensure 

the return of the equipment in good condition. 


I estimate that the cost of lamps and maintenance for the festoons will amount 
to 28c per foot this year for a total cost of $700 for the 2500 feet requested 
by the Committee. 

For the past 15 years the Committee has applied for and been given grants in the 
amount of the actual cost of maintaining the festoons. 

I recommend : 

A) That the rental of approximately 2500 feet of festoons at the rate of 
28c per foot to the 1978 Christmas Carol Ship Committee be approved. 

I submit for Council's consideration: 

B) The request from the 1978 Christmas Carol Ship Committee for a grant of 
up to $700 for the rental of approximately 2500 feet of festoons. In 
the event that the actual costs of repairing the festoons and lamps 
amounts to less than $700, the rental charge and the grant will be reduced 
accordingly. 

The Director of Finance indicates that should GLty Council approve this 
grant, funds are available from Contingency Reserve." 

The City Manager RECOMMENDS (A) for approval and submits the grant request 
(B) for CONSIDERATION. 

The City Manager also submits for CONSIDERATION: 

C) That the City Engineer report back to Council on a permanent arrangement 
by which the Engineer can annually make lights available at no cost to 
this and similar organizations, and include the cost in his departmental 
budget. 
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MANAGER'S REPORT, NOVEMBER 17, 1978 (PROPERTIES: A9 - 1) 


PROPERTY MATTERS 

RECOMMENDATION 

1. Purchase of property at 29th Avenue and 

Nanaimo Street for road widening purposes 

The Supervisor of Properties reports as follows: 

"City Council, on September 26, 1978, approved 
the recommendation of the Standing Committee 
on Transportation dated September 14, 1978, which 
contained in part that the Supervisor of 
Properties be authorized to negotiate to acquire 
certain properties at Nanaimo Street and 29th 
Avenue for road widening purposes . 

Negotiations have now been concluded on three of 
the eleven properties required for this widening. 


Lot 15, Block 'N', D.L. 393, Plan 12381, 
commonly known as 4641 Nanaimo Street, one of 
the affected properties, is a five room and 
basement single family dwelling erected in 1925. 
It has a shake exterior and duroid roof. The 
main floor area is 748 square feet (69.49 square 
meters). Land size is 32.87 feet x 153 feet 
(10.02 meters x 4 6.93 meters). Negotiations 
with the vendors indicate that they are prepared 
to sell for $53,000.00, subject to retaining 
the livingroom rug two door locks and being 
granted ninety days rent free possession. Sale 
price is inclusive of all disruptive factors. 

The acquisition cost and conditions are considered 
to be fair and equitable. 

It is therefore recommended that Lot 15, Block 'N', 
D.L. 393, Plan 12381, be acquired for the sum 
of $53,000 on the foregoing basis with the 
building being demolished when vacant and the 
date of sale to be November 30, 1978. The net 
cost of these purchases will be charged to the 
Street Capital Funds Account #148/7971." 

The City Manager RECOMMENDS that the foregoing recommendation 
of the Supervisor of Properties be approved. 

2. Consent of assignment of lease: 

Commercial Drive street-end, north of Powell Street 

The Supervisor of Properties reports as follows : 

"Commercial Drive street end, north of 

Powell Street is leased to the owners of the 

property abutting both sides of the street 

end, to December 31, 1982, for access and loading 

purposes only, in conjunction with their 

operations adjoining the street end. 

The east half of Commercial Drive street end 
is leased to the Sun Life Assurance Company 
of Canada. 

The Properties Office is in receipt of a letter 
dated October 19, 1978, from a Solicitor 
advising that he represents Granada Enterprises 
Ltd., West Mac Holdings Ltd, Julian Books 
Ltd, Westford Holdings Ltd. and Budrock 
Investments Ltd., who are purchasing the 
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Sun Life Assurance Company property at 1701-1737 
Powell Street, and requests that City Council 
approve an assignment of lease from the Sun 
Life Assurance Company of Canada to his 
clients effective October 31, 1978. All 
conditions of the lease are to prevail. 

It is recommended that the Sun Life Assurance 
Company of Canada be allowed to assign the 
subject lease to Granada Enterprises Ltd., 
WEst Mac Holdings Ltd; Julian Books Ltd., 
Westford Holdings Ltd., and Budrock 
Investments Ltd., for the remaining term 
expiring December 31, 1982, 

subject to the documents of assignment being to 

the satisfaction of the Director of Legal Services." 

The City Manager RECOMMENDS that the foregoing recommendation 
of the Supervisor of Properties be approved. 

3. Sub-sublease to False Creek Child Care Society 
of premises at 6th and Laurel 


The Director of Social Planning and Supervisor of Properties 
report as follows: 

"After considering a report dated February 3, 1977 from 
the Standing Committee of Council on Community Services 
concerning False Creek day care, on February 15, 1977 
Council passed the following motions: 

THAT the City enter into a lease with Daon Devel- 
opment for Day Care premises at 6th and Laurel for 
three years at $5.00 per square foot per annum 
with option to renew for two years at the same 
rate with Daon Development finishing the premises 
to the required day care standard for an additional 
$5,000.00 and that this lease be reviewed upon 
expiry of the three year period. 

THAT the Director of Social Planning be instructed 
to review the False Creek Day Care Society's 1977 
day care operating budget in order to determine 
the appropriate sub-lease rate. 

As approved by Council on December 6, 1977, under the 
sublease with H. Haebler Co. Ltd. (instead of Daon 
Development) the rent payable by the City for day 
care premises is $500.00 per month plus the City's fair 
share based on area occupied of taxes, fire insurance 
premiums and water rates. The City's lease is for 
three years from October 15, 1977 with an option to 
renew for a further two years at the same rent. 

It is now proposed that the City sub-sublease the day 
care premises to the False Creek Child Care Society 
upon the following terms: 

(a) The lease will be from February 10, 1978 until 
October 15, 1980 subject to cancellation by the 
City upon six months' notice. 

Annually the Society is to submit a financial state- 
ment to the Director of Social Planning and the City 
is to have access to its financial records. 

(c) During the first year the rent is to be $176.00 per 
month, but on the first and second anniversaries of 
the sub-lease, the Director of Social Planning is 
to review the Society's financial affairs and at 
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Clause No, 3 cont'd ; 

those times the City may charge all or any portion 
of the $500.00 per month rent and fair share of 
taxes . 

(It seems advisable that the City reserve the 
right to review the rent during the second and third 
years of the sub-sublease because the Provincial 
Government may change its policy on day care funding 
and so the Society may then be in a position to pay 
all or a portion of the cost to the City for rent 
and taxes . ) 

(d) Unless the City decides otherwise at one of the annual 
reviews, the Society is not to be charged the fair 
share of taxes and fire insurance premiums payable 
by the City. However, the Society is to assume all 
other obligations borne by the City under its sublease 
with H. Haebler Co. Ltd. 

fe) The Society is to carry public liability and 
property damage insurance satisfactory to the 
Supervisor of Properties. 

(f) The lease to be to the satisfaction of the Director 
of legal Services. 

The City will recover approximately $2,100.00 from the 
Society for 1978 leaving a net cost to the City of 
approximately $7,000.00 for 1978. If the Society 
wishes to relocate or disband prior to the expiry of 
the first three years of the City's sublease with H. 
Haebler Co. Ltd., the City will find another use for 
the space. On the other hand, if the day care society 
is not in a position to relocate at the end of the 
first three years the City will have the option of 
exercising its right of renewal for a further term of 
two years and allowing the Society to continue in 
occupation for a further two years . " 

The City Manager RECOMMEND^ that a lease be entered into between 
the City and the False Creek Day Care Society on the foregoing 
basis . 
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MANAGER'S REPORT 

DATE November 1^ , 1978 

Vancouver City Council 

3456 Fraser Street - Glad Tidings Temple 
Development Permit Application No. 81126 

CONSIDERATION 


The Director of Planning reports as follows: 

"Mr. Vern Delgatty, Architect, on behalf of the Glad Tidings 
Temple, has filed Development Permit Application No. 81126 
to construct a substantial addition to the existing church 
on this site. The site is located on the east side of Fraser 
Street, between 18th and 19th Avenues. The site is zoned C-2 
Commercial District and RS-1 One Family District. (A detailed 
Technical Analysis and the minutes of the Development Permit 
Staff Committee are attached as Appendix 1) . The floor area 
of the existing building is approximately 31,800 sq. ft. The 
total floor area with the proposed addition would be approx- 
imately 61,500 sc. ft. 

With regard to building setbacks, the building would not, 
technically, meet the By-law reauirements in that a portion 
of the building would maintain a nil setback from 18th Avenue 
(24 ft. required), 21'6" setback from 19th Avenue (24 ft. 
required) and 2 ft. on the eastern side (15 ft. required) . 

The height of the building shown on the original drawings 
would be approximately 40 ft. to the roof line with four 
staircase towers reaching a maximum of 50 ft. Revised drawings 
have now been received on November 9, 1978 indicating a height 
of 50 ft. to the roof line. The basic height limitations in 
the RS-1 District is 35 ft. The Director of Planning can 
consider some height relaxation for churches but must first 
consider the effect of the additional height on the amenity of 
the neighbourhood. The Director of Planning, however, does not 
have the authority to relax the height to the extent proposed. 
The building will have a main assembly area of approximately 
10,500 sq. ft., which will provide a seating capacity for 
approximately 2,300 people. The drawings indicate that the 
building would also accommodate banquet area, prayer room, 
library. Christian supply store, gymnasium/ fellowship hall, 
classrooms, staff lounge, printing area, ancillary offices, 
board room, and counselling offices. 

The applicant has also applied to the City Engineer for the 
closure and relocation of the existing City lane. Regarding 
off-street parking requirements, it has been a normal practice 
to assess parking for churches based on the main assembly area 
only providing the other assembly areas are not normally used 
simultaneously. On this basis, the proposed development 
would require 105 off-street parking spaces. If parking were 
assessed for the other ancillary uses, the total number of 
spaces would be 161. The submitted drawings indicate a total 
of 105 spaces being provided. 

2 06 neighbouring property owners were notified, by letter, of 
the proposed development. 97 replied in favour (two of these 
were by individual letters, the remainder was by a petition 
submitted by the Glad Tidings Temple) . 4 neighbouring property 
owners submitted letters objecting to the proposal. The main 
objections expressed were with regard to overcrowding, noise, 
insufficient parking and overall height of the proposed 
development. The applicant has submitted an impact analysis 
(on file in the City Clerk's Office) which also explains the 
work the Temple does. The analysis states that the projected 
average service attendance would be 2,000 persons. The 
present Sanctuary seats 850. The applicant stated that the 
only activities requiring parking on the streets are for 
special services on Sunday and Friday evenings (estimated 
number of vehicles would be 400 at peak periods) . 


TO: 

SUBJECT : 
CLASSIFICATION : 
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They state that on-site parking would increase from 70 to 
]05 spaces. 50 parking stalls are available within a two 
block radius. On-street parking in front of the property 
owned by the Glad Tidings Temple is 46. 

The Area Planners and Local Area Planning Committees reviewed 
the proposal (Appendix 2) . 

The Area Plannina Committees (Konsinqton nnd Piley Park) 
expressed concern reqardinq tho scale of this development and 
parking although the Kensington Committee was almost evenly 
split on their opinions. 

The Area Planners recommend: 

"A. That some expansion to the Temple at the existing 
location could be supported, but not at the scale 
proposed. The scale of the church in terms of its 
seating capacity and physical bulk should be 
reduced - the numbers need to be looked at further. 

B. That the parking provision needs to be more realistic 
in terms of the practical needs of the church. 
Courtesy parking, at best a short-term provision, 
should not be so heavily depended on. Moreover, 
parking should be consolidated on-site, parking access 
should not pour cars onto residential streets (lane 
access should be prohibited) and above-grade parking 
structures should be carefully designed and heavily 
landscaped . 

C. More and better conceived on-site open space and 
landscaping needs to be provided given the daycare and 
school functions." 

The Development Permit Staff Committee and the Director of Planning 
have concerns about the mammoth size of the proposal and the 
impact that it will have on the fairly significant but small 
residential community which is already restricted by the 
impact of Kingsway and Fraser Streets. The area is under- 
going rehabilitation in order that it can be stabilized. 
The size of this proposed development makes it more difficult 
to assimilate into the residential community. The appropriate 
way to deal with a proposal of this size would be for the 
applicant to go through a rezoning process rather than using 
the conditional approval process through the Zoning By-lav;. 
The rezoning process would have enabled Council to consider 
the whole development and rezone it accordingly to take into 
account all the problems, particularly those of the local 
neighbours who could be overwhelmed by the enthusiasm of the 
congregation for this development. However, this Development 
Permit Application has involved several months of information 
gathering and discussions about the design, access, site 
acquirement, etc., and because of this lengthy process, the 
Director of Planning feels that he does have sufficient 
material to make a decision. 

The Director of Planning is not prepared to approve the 
application in its present form due to its massive size, 
insufficient off-street parking and its impact on the community. 
The development would also not meet the technical requirements 
of the Zoning and Development By-law with regard to height and 
setbacks . 

The Director of Planning would recommend that some expansion 
of the facilities on this site could occur and that further 
discussions take place between the Planning Department and the 
church people to determine the form and size of development 
that could appropriately fit in the neiqhbourhood and still be 
viable for the church. 
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Because of the large size of the proposal and the effect it 
may have on the community, and the nature of support and 
objections received from the neighbours, before making a 
decision, the Director of Planning is referring the matter 
to City Council." 

The City Manager submits the foregoing report of the Director of 
Planning for the CONSIDERATION of City Council and suggests that 
Council may wish to defer it to an evening meeting in order to 
hear delegations. 


FOR COUMCIL kCm SEE PAGE(SJ^.^.J-^'^ ^ 
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MANAGER'S REPORT 

November 17th, 1978 


TO: Vancouver City Council 

SUBJECT: Rezoning Application: 3655 West 10th Avenue 
CLASSIFICATION: CONSIDERATION 


The City Manager reports as follows: 

On November 7th, 1978, Council approved the City Manager's 
recommendation that the rezoning application be referred 
directly to a Public Hearing in the Council Chambers in 
December, 1978. 

The Director of Planning has written the attached letter 
recommending that Council delay the Hearing to January, 
1979. 

If, however. Council wishes to adhereto its original 
resolution, then it should now approve the following actions: 

(1) Schedule the Hearing on December 12th, 1978, to 
immediately follow the Court of Revision scheduled 
for 2:00 p.m. 

(2) In lieu of regular publishing requirements under 
Section 566(3) of the City Charter which have been 
frustrated by reason of the newspaper strike, substitute 
a publication of an advertisement in the Vancouver 
Express (November 27th and November 29th) and in West 
Side weekly newspapers (week of November 27th) 

(3) Replace the customary 21 day courtesy notification 

to owners within two blocks, by a 2 week notification. 

(4) Direct the Director ot Planning to prepare the 
enacting by-law prior to the December 12th Hearing. 

The City Manager submits for CONSIDERATION the choice between: 

(A) The request of the Director of Planning to defer the 
Public Hearing to January, 1979; and 

(B) Approval of the four actions listed above. 


MANAGER'S REPORT 


DATE 


November 8, 1978 


TO: 


VANCOUVER CITY COUNCIL 


SUBJECT : 


By-Law Amendment, Health By-law 4 387 


CLASSIFICATION: 


RECOMMENDATION 


The Medical Health Officer reports as follows: 

"At the Council meeting on October 25, 1977, the Medical Health 
Officer was instructed to bring forward an early report to 
Council on suitable By-law amendments in respect to appropriate 
regulation of steam baths. 

The Medical Health Officer's concern is that there be no enclosed 
rest area in any category of facility which lacks adequate 
natural light and ventilation as required in the Lodging House 
By-law. 

In consultation with the Medical Health Officer the Director of 
Legal Services has prepared the necessary amendment which can be 
passed later this day if Council approves this report." 


The City Manager RECOMMENDS that Council enact the amendment pre- 
pared by the Director of Legal Services. 


FOR COUMCIL ACTIOM SEE PWS) 


NOTE ; The Following Pages 491 and 492 
have been withdrawn. 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


NOVEMBER 2, 1978 


A special meeting of the Standing Committee on Finance and Adminis- 
tration was held on Thursday, November 2, 1978, in Committee Room 
No. 3, Third Floor, City Hall, at approximately 11:00 a.m. 


PRESENT : Alderman Brown, Chairman 
Alderman Gerard 
Alderman Gibson 
Alderman Marzari 
Alderman Puil 

ALSO 

PRESENT : Alderman Bellamy 
Alderman Ford 
Alderman Kennedy 
Alderman Rankin 

COMMITTEE 

CLERK : G. Barden 


RECOMMENDATION: 


1. Departmental Review - Fire Department 

The Finance Committee considered a report from the Fire 
Department in a series of Departmental Reviews initiated by the 
Standing Committee of Finance and Administration at its meeting on 
August 9, 1977, following consideration of a proposal for the 
revised budget system for the City and approval by the City Council 
on August 23, 1977. 

The report on the Fire Department (copy on file in the City 
Clerk's office) provides a very complete and detailed account of 
the department and presents a very clear picture of level of service 
and performance. It identifies areas of deficiencies and where 
improvements could be made . 

The Fire Chief reviewed the report with the Committee and 
advised his most urgent problem at the present time is management 
development. There will be another brief on this matter for 
Council to consider in-camera as it will involve discussions of 
personnel, strategy, and negotiations with the Unions. The other 
major issue is emergency planning, there is inadequate communication 
between affected agencies dealing with emergencies and access to 
specialized equipment to handle such emergencies. There will be 
an interim report presented to Council on this in one month. 

The Fire Chief stated a 5% decrease could only be achieved by 
reducing the level of service in manpower and this would cost the 
taxpayers a $5 million increase in insurance premiums. With less 
manpower the response time would be greater resulting in increased 
loss of life and property. 

The recommendations of the Fire Department were as follows: 


continued 
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Board of Administration, December 18, 1970 . . . (BUILDING - 4) 

Clause 4 continued 

D. The development is to be carried out and maintained in 

accordance with the requirements of Section 11(10) of the 
Zoning and Development By-law. 

It is to be further noted that if Condition A above has not been 
complied with by February 28th, 1971, then this development permit 
application shall stand refused." 

Your Board PIECOMMENDS that the foregoing Development Permit Application 
be APPROVED in accordance with the recommendations of the Technical 
Planning Board and the Town Planning Commission. 

5. Downtown & False Creek 'Densities' 
Submission Board of Parks & Public 
Recreation - November 25, 1970 

City Council has received a letter from the Board of Parks and Public 
Recreation, a copy attached. The letter suggests: 

" West End Densities 

That present City plans for downtown development call for 
additional population of 20,000 on the north shore of False 
Creek, 50,000 on the south shore and another 76,000 in the 
rest of downtown and that this high density population is 
not compatible with the Board's objectives, since we are 
1,000 acres short of parks to satisfy present population. 

As a result it was 

RESOLVED: That the Board request a meeting with City 
Planning Department and City Council to 
discuss floor space ratios suggested for 
the development of downtown Vancouver and 
False Creek." 

The Director of Planning reports as follows: 

"Although the Board of Parks and Public Recreation had presentations 
on the alternative concepts for development in False Creek and 
the five concepts for development in Downtown Vancouver, it 
appears that they may have misunderstood the contents and the 
intention of the reports. The purpose of the reports was to 
seek written responses to a series of alternative proposals each 
of which would result in differing densities in False Creek and 
the Downtown area in order to allow City Council to assess which 
concept or combination of concepts would be the most desirable 
for future development. 

The Park Board states that we are 1,000 acres short of parks to 
satisfy the present population. This remark is presumably 
related to the report. Proposed Development Plan for Parks 1959- 
1976 prepared in 1959 and updated in 1969 as part of the 1971-75 
Capital Program which investigated park deficiencies in Vancouver. 
The 1,000 acre shortage is misleading since it is based upon the 
total deficit of neighbourhood, community. City and metropolitan 
parks, part of which may never be made up by open space in the 
City, but by park lands provided on a metropolitan basis. 

False Creek Policy Plan 

The Planning Department is now preparing a final policy plan for 
False Creek which will recognize the views of citizens in pre- 
vious submissions including that of the Board of Parks and 
Public Recreation of February 26, 1970. This policy plan will 
recognize the decision of Council that Concepts 1 and 3 shall be 
eliminated, and the proposals will be based upon the recognized 
standard for open space and other amenities already adopted by 
City Council and the Board of Parks and Public Recreation. 


cont ' d 
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clause #1 continued; 


' BUDGET PRIORITIES AND RECOMMENDATIONS 

(a) Budget Decrease ; 

If a 5% ($1,000,000) budget reduction is made, then the reduc 
tion must involve the Fire Suppression Division, which con- 
siames 88.5% of the annual budget. 

There are two alternatives to a 5% budget reduction: 

(i) Eliminate 2 fire trucks and their assigned complement 
of approximately 4 5 firefighters. This can be accom- 
plished either by closing 2 one-piece halls, or 1 two- 
piece hall, or reducing 2 two-piece halls to one-piece 
halls (5%). 

(ii) Eliminate the entire manpower of the Rescue & Safety 
Division (2 5 men) but retain the 2 Rescue & Safety 
trucks unmanned (3%) . Place the fireboat on standby 
with a reduced crew of 3 (1 pilot, 1 marine engineer, 
1 firefighter) from 6 (1*5%) . Total reduction (4*5%) . 

As both proposed budget decreases will produce a significant 
reduction in service, the Fire Chief cannot endorse either 
option . 

(b) Budget Increase ; 

If budget increases are made, the Fire Chief recommends that 
the following programs, listed in three major classifications 
be acted upon. Justification for these programs is discussed 
in the individual reviews. 

(i) The immediate need of the Fire Department is the 
development and implementation of an improved in- 
service training and personnel development program for 
all ranks. Such a program is necessary to meet current 
and future staffing requirements created through normal 
attrition and unanticipated vacancies. 

(ii) The following items are of lesser priority than the 
above but the cost of execution is less than 0.5% of 
the overall budget and therefore the Fire Chief recom- 
mends immediate implementation. The recommendations, 
listed in order of priority, are; 

Estimated Cost 

(a) A new position be created and $32,000.00 
test/calibration equipment be 

purchased to establish an in- 
house repair facility for self- 
contained breathing apparatus. 

(b) The temporary position created 30,000.00 
by Permits & Licenses Depart- 
ment for sprinkler plan review 

be made permanent and under 
the authority of the Fire 
Department. 


continue^ 
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Clause #1 continued: 


(c) A temporary clerical position 
be created to implement a com- 
prehensive recording system 
for apparatus/equipment repair. 

(d) An annual program of purchasing 
video-tape equipment be estab- 
lished to improve the standard 
and consistency of training. 

(e) Training in arson investigation 
be expanded to allow fire in- 
vestigators to attend recog- 
nized seminars and courses. In 
conjunction with and to benefit 
from the increased training, 
sophisticated fire investigation 
equipment be purchased. 

(iii) A requirement in the near future is to upgrade the fire 
response to the districts served by Firehalls 5 and 14. 
Substantial development is underway and will continue 
in these districts. To provide a consistent and uni- 
form level of fire protection throughout the City, it 
is recommended that Firehalls 5 and 14 be upgraded in 
the next one to three years by the addition of two 
aerial ladder trucks and 40 firefighters. 

INTENTIONS 

The remaining recommendations from Appendix "F" are actions that 
will be in-house studies or policy revisions, or will be subjects 
of future reports to Council when the need is justified. No prio- 
rities are assigned and the programs are listed in order of 
appearance in Appendix "F" . 

(a) Fire Suppression : 

A study be undertaken to determine the need of specialized 
apparatus, equipment, protective clothing and communication 
system requirements in order to cope with an emergency that 
would require the resources of the Fire Department. 

(b) Code Enforcement ; 

(i) The promotional policy within the Code Enforcement 

Branch be changed to allow an inspector to be promoted 
after two years' service in this branch, provided a 
satisfactory performance is demonstrated. 

(ii) A policy be established whereby firefighters, off duty 
because of minor disabilities which would prevent them 
from fighting fires but which may allow them to perform 
light duties, be temporarily transferred to the Code 
Enforcement Branch. 

(iii) A temporary position be created within the Fire 

Prevention Division to establish a training manual 
and develop a training program. 

(iv) Legislation be considered to control the quantity and 
movement of hazardous materials through the City. 


$16, 000.00 


3,400.00 


5,600.00 


contintiecl 
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Clause #1 continued 


(c) Fire Investigation ; 

Discussions between police and fire officials be initiated 
for the purpose of re-establishing the police Arson Squad. 

(d) Public Education ; 

A review of the staff requirements necessary to maintain 
existing or initiate new programs be undertaken. 

(e) Training: 

When the proposed changes to the recruitment program come 
into effect, the manpower requirements within this division 
be reviewed. 

(f ) Pre-fire Planning ; 

When the National Fire Code is adopted, a review be under- 
taken of the staff required to assist building owners in the 
preparation of pre-fire plans. 

(g) Administration ; 

A study be initiated as to the feasibility of increased 
utilization of computers to offset the need for increases 
in staff." 

The observations and recommendations of the Consultants were 
as follows; 

"The Fire Department has conducted a comprehensive and objec- 
tive assessment of its performance in terms of the level and 
cost of services provided and areas where improvements could 
be realized. The analysis provided in the section describing 
the Fire Suppression Division, which accounts for 90% of the 
budget, provides a good overall picture of the service level 
and performance of the Department. Tables III, IV and V 
showing fire incidents, loss per fire and total loss per 
capita versus total cost per capita are of particular interest. 

In terms of efficiency, the shift strength and overall staf- 
fing level is dictated by the coverage provided in terms of 
response time and fire fighting capability. This is des- 
cribed in the same Appendix. A review of staffing levels 
indicates that reductions in shift strengths or overall staf- 
fing would be offset by an increase in overtime to meet mini- 
mum shift staffing requirements and can only be accomplished 
by reducing the level of service provided. Also, as the cost 
analysis by function indicates, fire fighting personnel are 
employed on other activities such as code enforcement and 
training when not providing fire fighting or first aid services. 
Standby time is largely incurred on night shifts. 

The Department is conscious of its objectives and performance 
and is aware of improvements that can be made. Existing pro- 
grams such as the operations books and key lock boxes improve 
the Department's fire fighting capabilities at a minimal cost 
to the City. Areas where further improvements can be realized 
have been identified in the report. 

Support Services 

The cost of support services to the Fire Suppression, Fire 
Prevention and Rescue and Safety Divisions is relatively 


continued 
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minor. The Administrative Division and the Mechanical Main- 
tenance Division represent the two largest areas of expendi- 
ture. It is difficult to assess the performance of the 
Mechanical Maintenance Division or the advisability of pre- 
ventive versus breakdown maintenance in the absence of a 
good records system. A records system would also assist in 
making replacement decisions. The Department estimates that 
a comprehensive records system could be developed and imple- 
mented with the addition of a temporary clerical position 
for one year. 

The performance and staffing requirements of the administra- 
tive division are also difficult to assess. This could be 
analyzed in detail as part of an overall review of the 
Department's systems which the Department has recommended 
should be undertaken within the next two years. 

The remaining support costs are all associated with services 
that provide a high return in improved effectiveness. In 
this regard, the contribution of the Planning and Research 
Division, which consists of one analyst, is currently limited 
by the need to spend 80% of its effort on the checking of fire 
prevention plans. The appointment of an additional staff 
member to assume plan checking responsibilities would leave 
the analyst free for other research and planning projects 
and improve turnaround time on the plans. Locating the 
additional staff member in the Fire Department rather than 
the Permits and License Department would ensure that the 
specialized technical and fire fighting knowledge and guidance 
in the Department is readily available to the Plan Checker 
and allow for greater flexibility in staff utilization and 
work scheduling. 

Department Recommendations 

The Department's recommendations, if a budget reduction were 
necessary, explore the only areas where a significant 
decrease in budget could be realized. The impact of these 
budget reductions is assessed in Appendix E. The Department 
has segregated its other recommendations into three areas. 
The first, dealing with the need for a program for personnel 
development, is of highest priority and requires more detailed 
discussion. 

The second set of recommendations deal with areas where the 
Department can improve its effectiveness but which require 
an increase in budget. Our observations on recommendations 
(b) and (c) are noted above. The establishment of an in-house 
repair facility for self contained breathing apparatus should 
result in a reduction in repair costs as well as an improved 
service. The net costs and benefits of this proposal should 
be reviewed as part of the 1979 budget presentation. The 
remaining two recommendations represent relatively minor 
expenditures relative to the benefits that would be realized 
and, in our opinion, should receive the support of Council. 

The final area of recommendation relates to the Department's 
objective to provide uniform fire protection throughout the 
City and involves a capital expenditure and a major increase 
in budget. The deficiencies in the current level of protec- 
tion are described in the Fire Suppression section of the 
report. The Fire Department will be making a more detailed 
report on this issue at a later date." 
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During the ensuing discussion, the Fire Chief reported that 
Vancouver has attained a #2 rating with the B.C. Insurance Commis- 
sion. All Fire Departments are surveyed every three years and 
are rated on a scale of #1 - top rating and lowest #10. The 
adjacent municipalities are mostly rated #4. Vancouver is presently 
being re-surveyed and the results should be available in approxi- 
mately three weeks. It was noted that the rating system is very 
important and very complex and the Committee should receive a 
report on results of the survey and an explanation of the system. 

The Committee discussed with the Fire Chief the paramedic 
service which is dependent on the assistance and co-operation of 
the Fire Suppression and Rescue and Safety Divisions. It was 
suggested that the Provincial Government should provide financial 
assistance for the medical assistance provided by the Fire Depart- 
ment . 

The Committee questioned the feasibility of a mutual fire 
service with the Municipality of Burnaby in the Boundary Road 
area and it was suggested that this should be pursued. 

It was noted that the Director of Permits and Licenses 
would like to have input into discussion on the temporary position 
created by the Permits and Licenses Department for sprinkler plan 
review. The Fire Department recoMWends that the position be made 
permanent and under the authority of the Fire Department. 

Following further discussion, it was 

RECOMMENDED 

A. THAT the Fire Chief report back on the results of 
the survey on the fire insurance ratings with an 
explanation of the system. 

B. THAT the Fire Chief prepare a discussion paper for 
the Finance Committee to meet with elected officials 
in the Municipality of Burnaby on a mutual fire 
service . 

C. THAT the Fire Chief prepare a report to be sub- 
mitted to the Provincial Government on cost 
sharing relative to the Fire Department providing 
assistance to the paramedic service. 

D. THAT the following items be referred to the City 
Manager for report back to the Committee, including 
the Director of Permits and Licenses' comments on 
item (ii) : 

(i) A new position be created and $32,000 
test/calibration equipment be 
purchased to establish an in- 
house repair facility for self- 
contained breathing apparatus. 

(ii) The temporary position created 30,000 
by Permits & Licenses Depart- 
ment for sprinkler plan review 
be made permanent and under 
the authority of the Fire 
Department. 
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(iii) A temporary clerical position $16,000 
be created to implement a com- 
prehensive recording system 
for apparatus/equipment repair. 


E. THAT the following two items be referred to the 
Budget Review Committee for report back to the 
Committee : 


(i) An annual program of purchasing $ 3,400 

video-tape equipment be estab- 
lished to improve the standard 
and consistency of training. 


(ii) Training in arson investigation $ 5,600 

be expanded to allow fire investi- 
gators to attend recognized seminars 
and courses. In conjunction with 
and to benefit from the increased 
training, sophisticated fire investi- 
gation equipment be purchased. 


The meeting adjourned at approximately 12:55 p.m, 


FOR COUNCIL ACTION SEE f'AGE{S) J^.!^- 
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A meeting of the Standing Committee of Council on Community 
Services was held on Thursday, November 2, 1978, in Committee 
Room No. 1, Third Floor, City Hall, at approximately 1:30 P.M. 


PRESENT ; Alderman Rankin, Chairman 
Alderman Bellamy 
Alderman Ford 
Alderman Gerard 
Alderman Marzari 

COMMITTEE CLERK: H. Dickson 


Adoption of Minutes 

The minutes of the Community Services Committee meeting of 
Thursday, October 19, 1978, were adopted. 


Recorded Vote 

Unless otherwise indicated, votes of the Committee on all items 
are unanimous . 


REC0MI4ENDATI0N 

1 . Rooming House, 634 East Georgia Street 

At its previous meeting on October 19, 1978, the Committee 
heard complaints of Lodging House By-law violations at a rooming 
house at 634 East Georgia Street and after considering a memorandum 
dated October 19, 1978 from the Medical Health Officer (copy 
circulated) , deferred the matter and requested a report under the 
Standards of Maintenance By-law on work needed at the building. 

That report is expected for the Committee meeting of Thursday, 
November 9th. 

However, the Health Department had issued a closure order 
on this building subsequent to the October 19th Committee meeting 
and the Chairman agreed to hear an appeal of the closure order 
from Mr. Humphry Killam, operator of the building. 

Mr. Killam appeared before the Committee stating that he had 
engaged a new caretaker for the building and has undertaken a 
pest spraying program to rid the building of cockroaches. Mr. 
Killam indicated that the economics of operating the building are 
not good and offered to sell the building to the City for $1.00. 
He said the building would be cleaned and rid of cockroaches by 
4:00 P.M. this date and asked the Committee to recommend that the 
closure order issued by the Health Department on Friday, October 
27, 1978, be lifted. 

The Director of Environmental Health advised the Committee 
there has been some improvement since the closure order was 
issued but there has been no sign that a real effort has been 
made to meet the standards of the Lodging House By-law. 
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Committee members explained to Mr. Killam the closure order 
requires all persons to be out of the building by November 30th, 
and Mr. Killam was advised that if he could satisfy the Director 
of Environmental Health that satisfactory improvements have been 
made, then the Director of Environmental Health could lift the 
closure order. 

Following further discussion, it was 

RECOMMENDED 

THAT Council concur with the actions of the Medical 
Health Officer in respect of the building at 634 
East Georgia Street. 


INFORMATION 

2 . Sale of Surplus City Furniture and Equipment - 
Spectrum Theatre Society 


Under procedures approved by City Council on April 23, 1974, 
the Committee has authority to approve the sale of surplus City 
furniture and equipment with an auction value over $300.00 to non- 
profit organizations for a nominal sum ($10.00 or 10% of auction 
value, whichever is greater) . 

The Committee had before it for consideration a form (copy 
circulated) in which the Director of Social Planning recommended 
the Committee approve the sale of surplus City furniture and 
equipment valued at $445.00 to the Spectrum Theatre Society for 
$46 .73 . 

Following discussion, it was 
RESOLVED 

THAT the request of the Spectrum Theatre Society for 
surplus City furniture and equipment valued at 
$445.00 be approved and the furniture and equipment 
be sold to the Society for $46.73. 


RECOMMENDATION 

3 . Progress Report re Fire By-law at Hotel Vancouver 

The Committee had before it for consideration a Manager's 
report dated October 19, 1978 (copy circulated) in which the 
Fire Chief reported that progress report #8 has been received 
from Canadian National Hotels regarding the upgrading program 
at the Hotel Vancouver to comply with the City Fire By-law. 

The Chief Fire Warden appeared before the Committee on this 
matter and reiterated the comments contained in the Manager's 
report; that reasonable progress is being maintained by the hotel 
owners to upgrade the building. 

Following brief discussion, it was 

RECOMMENDED 

THAT the City Manager's report dated October 19, 1978, 
on the status of the upgrading program to meet the City 
Fire By-law at the Hotel Vancouver, be received. 
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4 . Request to Amend By-law Governing 
Rental Information Services 


On September 25, 1978, Messrs. Christopher Haight and Robert 
Carstairs wrote the City requesting an amendment to the City by- 
law which regulates the operation of housing rental agencies in 
the City. 

Their submission was referred to the Director of Social 
Planning for report to the Community Services Committee. 

The Committee had before it for consideration this date a 
Manager's report dated October 18, 1978 (copy circulated) in which 
the Director of Social Planning reported on the request of Messrs. 
Haight and Carstairs and concluded with a recommendation that 
By-law No. 4790, which pertains to rental agencies, be retained 
as is. None of the three rental agencies operating in the Greater 
Vancouver area operate within the City of Vancouver. 

Messrs. Haight and Carstairs and the Deputy Director of Social 
Planning appeared before the Committee this date. 

Referring to their letter of September 25, 1978, the applicants 
pointed out the by-law was enacted when there was a severe short- 
age of rental accommodation and that since the by-law was enacted 
in 19 74, conditions have changed considerably. 

Messrs. Haight and Carstairs, who operate Rentex on East 
Hastings Street in Burnaby, submitted to the Committee members 
copies of computer print-outs showing detailed information on 
residential accommodation available for rent which their company, 
Rentex, provides to their customers, and they stressed that this 
rental information is reviewed daily and kept up-to-date. 

Messrs. Haight and Carstairs suggested to the Committee that 
many of their 6000 customers a year have found newspaper advertise- 
ments of rental accommodation totally inadequate. 

The applicants referred to pages 2 and 3 of their letter which 
contained three lists of conditions or requirements which they 
propose rental agencies should meet in order to operate within 
the boundaries of the City of Vancouver; these conditions could 
be written into an amendment to By-law No. 4790 to allow private 
rental agency companies to operate in the City. 

During discussion, some members of the Committee felt the 
existing service provided by newspapers, along with free housing 
rental agencies such as the Red Door Rental Aid Society, is 
sufficient, but other members felt rental agencies provide an 
additional service which residents should have the opportunity 
of using within the City. 

Following further discussion, it was 

RECOMMENDED 

THAT the proposal of Messrs. Christopher Haight and 
Robert Carstairs of Rentex to amend By-law No. 4790 
pertaining to the operation of rental agencies, be 
referred to the Director of Permits & Licenses to 
report back to the Community Services Committee on 
the feasibility of amending By-law No. 4 790, incor- 
porating into any such amendment the points proposed 
in the letter dated September 25, 1978 from Messrs. 
Haight and Carstairs. 

(Aldermen Rankin and Marzari opposed.) 

The meeting adjourned at ^PProxiu^^^^^^^^^^^^^, ^^^^^U^^^^ 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


NOVEMBER 2, 1978 


A meeting of the Standing Committee of Council on Planning 
and Development was held in the No. 2 Committee Room, Third Floor, 
City Hall, on Thursday, November 2, 1978 at approximately 1:30 p.m. 


PRESENT 


ABSENT 


Alderman Gibson Chairman 
Alderman Puil 
Alderman Brown ) (item 3) 
Alderman Kennedy ) 

Alderman Harcourt (On Civic Business) 


CLERK TO THE 
COMMITTEE 


M. 


Cross 


As no quorum was present Clauses 1 and 2 are presented to Council 
for CONSIDERATION as a report of Aldermen Gibson and Puil. 

CONSIDERATION 

1 . Status of Major Development Permit Applications 

Mr. A. Floyd, Development Permit Group, reported verbally on 
the following major Development Permit Applications: 

(a) DPA #80046 

- 1081 Burrard Street 

- to alter existing hospital (St. Paul's) and construct an 
8 storey extension 

(b) DPA #81776 (Preliminary) 

- 525 West Broadway 

- construct 2 office and retail towers 

- 307 parking spaces 

(c) DPA #82011 

- 1055 Melville Street (Bentall Tower No. 4) 

- erect 31 storey office tower approximately 443 ft. high 

- 2 levels underground parking 

(d) DPA #77777 

- 1690 Nelson St. 

- erect 39 dwelling unit apartment building 

- 33 underground parking spaces access from Nelson St. 

- approximately 45 ft. high (4 storey plus lofts) 

(e) DPA #82119 . (Preliminary) 

- 12 9 Robson St. 

- erect 8 storey commercial (retail) residential building 

- 51 underground parking spaces 

(f) DPA #82462 

- 2425 Oak St. 

- construct 5 storey office and dental lab 

- 52 underground parking spaces 
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Downtown Concepts 

On October 21, 1970, the Board of Parks and Public Recreation 
submitted a brief to the Director of Planning commenting on 
their evaluations of the Downtown Concepts presented in the 
Planning Department report of June, 1970. 

When the 31 briefs, now in hand, have been analysed and reported 
to Council early in 1971, with proposals for further action, it 
is suggested that the Board of Parks and Public Recreation also 
receive a copy of the report. Further, that after submission of 
the Policy Plan for False Creek, the Park Board be asked to 
comment on the proposals. 

Recommendation 

That this report be approved. The letter of the Board of Parks 
and Public Recreation be received and that a copy of the report 
be forwarded to them for information. 

Further, that the Director of Planning be authorized to discuss 
the future reports on False Creek and Downtown with the Board 
of Parks and Public Recreation after they have been received by 
Council. " 

Your Board RECOMMENDS that the foregoing report of the Director of 
Planning be adopted. 

6. Re zoning: N/E Corner of S.E. 
Marine Drive and Inverness 

The Director of Planning reports as follows: 

"An application has been received from Gordon and May Tang, 
1385 Southeast Marine Drive, requesting an amendment to the 
Zoning and Development By-law whereby Lots 3 and 4, Block 14, 
D.L. 200 being the N/E corner of S.E. Marine Drive and Inverness 
would be rezoned from an RS-1 One Family Dwelling District to a 
C-1 Commercial District. 

The Applicants state the purpose of their application is 'to 
replace the C-1 zoning which was expropriated in order to make 
way for the bridge approach to Knight Road. The expropriated 
property is our home and business located 1385 Southeast Marine 
Drive. The rezoning of this property, which has already been 
purchased would allow the Provincial Government to move the 
existing building to this new property. We have been established 
in this area for many years and are well-known. ' 

The perspective submitted with the application indicates the 
existing building (store with living quarters) now located at 
1385 Southeast Marine Drive is to be moved onto this site, with 
the provision of approximately 20 off-street parking spaces. 
No off-street loading and unloading is proposed but the plans 
indicate considerable landscaping with all vehicular and pedes- 
trian ingress and egress to be from Inverness and the City lane. 

For some years 5 lots on the North side of Southeast Marine 
immediately west of Knight Street have been zoned as a C-1 
Commercial District with the immediate North-west corner occupied 
as a bus loop, the next two lots owned by the applicant containing 
a store with living quarters above, with the most westerly lots 
occupied as a service station. The remainder of the block 
consists of four RS-1 zoned lots each 75* in width and 96' in 
depth. 


cont ' d 
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(g) DPA #82515 

- 904 Howe St. 

- erect 11 storey office/retail building containing athletic 
amenities 

- 50 underground parking spaces 

(h) DPA #82366 

- 1450 West 37th Avenue (Shaughnessy Place) 

- construct 87 dwelling unit townhouse development 

- 2 storey and cellar 

- 174 underground and 38 surface off-street parking spaces 


The Chairman requested the Director of Planning to keep the 
Committee informed with respect to the Development Permit Application 
at 525 West Broadway and on other major developments in this area of 
Central Broadway. 

Aldermen Gibson and Puil, 
RESOLVED 

THAT the verbal report on major Development Permit Applications 
be received. 

2. 2250 Granville Street - D.P.A. #81257 
Pacific Press Parking Structure 


Council on October 31, 1978 considered a report of the City 
Manager (Building and Planning) dated October 27, 1978 (copy circulated) 
in which the Director of Planning advises the report was submitted 
for Council's consideration because of differing views between the 
Urban Design Panel and the Director of Planning. Council referred 
the matter to the Committee for consideration and report. 

Dominion Construction, on behalf of Pacific Press, filed a 
Development Permit Application on June 8, 1978 requesting permission 
to construct a 107,980 sq. ft. parking garage addition to the existing 
publishing plant providing 11 levels of parking for a total of 314 
cars for use by employees and customers. The Director of Planning 
approved the application on August 21, 1978 subject to various con- 
ditions one of which is that the design of the proposed parking garage 
be to the satisfaction of the Director of Planning after advice from 
the Urban Design Panel. The Urban Design Panel considered the design 
at four meetings and recommended refusal. 

Present for the discussion were Mr. G. Grais, Dominion Construc- 
tion, Mr. F. Musson, Architect and Mr. D. Towers, Chairman of the 
Urban Design Panel. 

Mr. Towers advised that if the applicants feel strongly that the 
design submitted is the final one the Panel's position would not 
change. He noted that Mr. Musson had only been called in at the 
latter stages and felt that he could make changes to meet the Panel's 
concerns . 

The Chairman suggested that the parties involved meet and re- 
solve the differences and the Director of Planning report back. 
Mr. R. Spaxman, Director of Planning, advised that if the two 
parties agree and the Urban Design Panel is prepared to recommend 
approval of the design there is no longer a reason to report to 
Council . 

Aldermen Gibson and Puil, 


Report to Council 

Standing Committee of Cour^iji 

oaa. Planning ^tttfl ©^trelopirienfe 

Glaus e '-.'o . 2 c n t ' d : 
RESOLVED 

THAT the Architect for Dominion Construction meet with the 
Urban Design Panel to attempt to satisfy the Panel's concerns 
v'ith respect to the proposed parking structure; if the dif- 
ferences cannot be resolved the Director of Planning to report 
the matter to the Committee. 


RECOMMENDATION 


3 . Residential Rehabilitation Assistance Program - St atus Report 

The Committee considered a report of the City Manager dated 
October 26, 1978 (copy circulated) in which the Director of Planning 
provides a further status report on the Residential Rehabilitation 
Assistance Program as directed by Council and recommends actions 
to be taken in light of recent developments affecting the Program. 

The Chairman noted that a letter dated October 24, 1978 (copy 
circulated) had been received from the Hon. H. Curtis, Minister of 
Municipal Affairs and Housing. 


The report outlines: 


(a) The actions taken arising from the Committee recommendations 
at their August 31st meeting: 

(i) A report entitled "A Review of the Homeowner Income 
Guidelines" was forwarded by the Director of Planning 
to the Minister of State for Urban Affairs under cover 
letter dated October 4, 1978. 

(ii) A letter dated October 4, 1978 was sent to the Minister 
State for Urban Affairs by the Mayor on behalf of City 
Council requesting an immediate review of the R.R.A.P. 
Agency Fee Schedule. 

(iii) Letters dated October 4, 1978 were sent to both the 
Federal Minister of State for Urban Affairs and the 
Provincial Minister of Housing and Municipal Affairs 
by the Mayor on behalf of the City Council reaffirming 
the City's desire that consultation with the Municipali- 
ties occur prior to the implementation of change (s) to 
the R.R.A.P. program. 

(b) The number of R.R.A.P. loans committed and pending. 

(c) The rate of cancellations and new applications. 

(d) The costs versus recovery. 

(e) The benefits offered by R.R.A.P. 

(f) The Program design changes implemented by the Federal Govern 
ment since the R.R.A.P. agreement was first approved by 
Council in September, 1976. 

(g) The proposed changes to the R.R.A.P. agency. 


The report states that the Planning Department is not in a 
position to determine its staffing requirements for 1979 at this time, 
The number of staff required will be dependent upon: 

«( The approval by the Federal Government of the Special Area 
Designation requested by Council. 

*• The determination of the Federal Budget allocated to the 
City's K.K.A.P. fjroqr.iiii U>r 197'). 

^ THp rp'vision of ^hp> fjrograrn guidelines in order to maintain 
the benefits offered by the program. 

cont'd, . . . 
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If the Special Area Designation applications are approved, if 
the necessary revisions to the Program Guidelines are implemented, 
and if a sufficient R.R.A.P. budget is available for Vancouver, all 
existing R.R.A.P. staff can be utilized in 1979. If, however, any 
of the above do not materialize, or if further restrictions are 
introduced by the Federal Government, the elimination of some staff 
positions will become necessary. 

The Planning Department will endeavour to obtain clarification 
on these issues before the end of this year in order to determine 
the staffing and budget requirements for the continuation of R.R.A.P. 
Administration in 1979. 

A member of the Planning Department noted that in 1978, $2 mil- 
lion was allocated in grants and loans to individuals for improving 
700 units. Since 1974, $12 million has been allocated for the improve- 
ment of 3,000 units. This has made a significant effect on the City. 
When houses are R.R.A.P. 'd there is an incentive on the part of adja- 
cent property owners to make improvements. 

The total staff costs have been $350,000. The City's costs 
have been $50,000. At present R.R.A.P. cannot operate without being 
subsidized but this may reverse if the proposed changes to the income 
guidelines and increases to Agency fees are made. 

(Aldermen Brown and Kennedy joined the meeting during discussion 
of the above matter.) 

After discussion, the Committee, 
RECOMMENDED 

A. THAT the proposed amendments to the R.R.A.P. Agency Agree- 
ment referred to as A.l to A. 7 in Appendix VI of the report 
of the City Manager dated October 26, 1978, pertaining to 
the C.M.H.C. /R.R.A.P. Standards for the Rehabilitation 

of Residential Buildings, be accepted subject to the satis- 
faction of the Director of Legal Services. 

B. THAT Council request that the Minister of State for Urban 
Affairs advise C.M.H.C. that the Municipalities responsible 
for the administration of R.R.A.P. be consulted prior to 
the implementation of change to the R.R.A.P. Standards for 
the Rehabilitation of Residential Buildings. 

C. THAT the proposed amendments to the R.R.A.P. Agency/Agree- 
ment referred to as B.l, B.4, B.5, B.6, B.7 and B.8 in 

Appendix VI be accepted subject to the satisfaction of the 
Director of Legal Services. 

D. THAT consideration of the proposed amendments to the R.R.A.P. 
Agency Agreement referred to as B.2, B.3 and B.9 to B.13 

in Appendix VI, which provides that the City accept addi- 
tional responsibility for the administration of R.R.A.P., 
be postponed until additional information is obtained from 
C.M.H.C. 

E. THAT the Director of Planning report back to Council on 

the proposed amendments noted in Recommendation C above once: 

(i) Further details are provided regarding the new provi- 
sions for Privately-owned Hostels and Rooming Houses. 

(ii) The City's concerns regarding Municipal Consultation, 
the Homeowner Income Guidelines, and Agency Fees have 
been satisfactorily resolved. 


ooitt*d. 
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F. THAT the Director of Planning report directly to Council 
before the end of November, 1978 regarding staff and 
budget requirements for the continuation of R.R.A.P. Admini- 
stration by the City in 1979. 

G. THAT the costs to the City of approximately $50,000 in 

the current fiscal year be funded from contingency reserve. 


The meeting adjourned at approximately 2:30 p.m. 


it ■i, '01 ■ it. 
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A meeting of the Standing Committee of Council on 
Transportation was held on Thursday, November 2, 1978, in the 
No. 1 Committee Room, third floor. City Hall, at approximately 
3:30 p.m. 


PRESENT; 


Alderman W. 
Alderman D. 
Alderman M. 
Alderman M. 
Alderman H. 


Kennedy, Chairman 

Bellamy 

Ford 

Harcourt 
Rankin 


COMMITTEE CLERK: 


J. Thomas 


RECOMMENDATION 

1. Granville and 16th Avenue - Traffic Diversion 

The Committee considered a Manager's Report dated 
October 11, 1978 (circulated) , in which the City Engineer 
reviewed traffic conditions at the intersection of Granville 
and 16th Avenue, and adjacent residential streets. 

Present for the discussion were Mr. and Mrs. E. F. Horsey 
and Dr. L. Pulos for residents in the area. 

The Assistant City Engineer, Traffic Division, reviewed 
the report with the Committee and advised an analysis of the 
traffic situation at this intersection and on adjacent Fir 
and Marpole Streets, indicated a problem had developed with 
an increasing number of vehicles using the traffic signal at 
Fir and 16th Avenue to cross 16th Avenue and use Fir and 
Marpole as a connecting route to Granville. Public meetings 
had been held in the area, and possible solutions considered 
in terms of local and emergency access needs, the arterial 
functions of 16th Avenue and Granville, enforcement and 
drivers' understanding and compliance. The City Engineer 
recommended solutions consisting of two elements: 

1. Intersection channelization on the south side of 
the Fir/16th intersection to permit only eastfaotind 
and northbound right-turns . 

2. Prohibition of the eastboxand left-turn from 4-6 
at 16th and Granville in the afternoon. 

Channelization would provide access and egress from this area 
by right- turns only, and would have the effect of diverting 
approximately 200 southbound vehicles east on 16th followed 
by a right-turn at Granville. 

The left-turn prohibition would improve the capability 
of the intersection to accommodate the increased traffic 
volume. The volume of left-turns at this location is only 
25 and these may be handled at either Fir or Hemlock. 
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Clause 1 continued 

The Fire Department had been consulted and had no 
objections to the proposed geometric changes. The cost of 
channelization was estimated at $10,000, with funds available 
in a Streets "Landscaping Islands and Centre Boulevards" 
accoiant. 

The residents ' representatives addressed the Commi ttee . _ 
and advised an area meeting comprising residents of Fir, 
Marpole, Angus, Cedar, and Pine, had unanimously approved 
the City Engineer's recommendations. 

Following discussion, it was 

RECOMMENDED 

A. THAT the City Engineer be authorized to construct 
channelization at 16th Avenue and Fir Street, as 
shown in Figure 3 contained in the City Manager's 
report dated October 11, 1978, for an estimated 
cost of $10,000. 

B. THAT funding in the amount of $10,000 be provided 
from the Streets Capital budget account 148/7969 
'Landscaping Islands and Centre Boulevards'. 

C. THAT eastbound left-turns be banned at 16th Avenue 
and Granville Street during the 4-6 time period 
from Monday to Friday. 

RECOMMENDATION 

2. Perimeter Transportation Limited - Shuttle Bus Service 

Before the Committee for consideration was a City Manager's 
report dated October 10, 1978, in which the Director of Permits 
and Licenses reported as follows: 

"Perimeter Transportation Ltd. eu:e licensed to operate Airport Transportation 
Cabs between the Vancouver Airport and the City. Their contract with tha 
Department of Transport requires them to provide bus service from the Airport 
to downtown Vcmcouver and to the Bus Depot and vice versa. In order to 
fulfil the contract, Perimeter operate buses from the Airport to the Hotel 
Vancouver and passengers wishing to go to the bus depot and other hotels 
transfer to a smaller bus. The small 'shuttle' bus also picks vsp passengers 
at the bus depot and other hotels who wish to go to the 8d.rport and drives 
them to the Hotel Vamcouver for transfer to the airport bus. 

The buses operating between the Airport and the Hotel are licensed under 
the Vehicle for Hire Bylaw as Class "I" Cabs. The shuttle bus does not 
have a City license because a cab operating in this m2uiner is not covered 
under the bylaw and therefore not presently permitted. Perimeter advise 
there is no fee collected for the shuttle bus service, however, the fee 
collected at the airport includes this added service if required by the 
passengers. Therefore the shuttle bus is considered to be an extension 
of the Airport Transportation Ceib. An Airport Transportation Cab is defined 
in the bylaw as "a cab used exclusively for transporting passengers frcoi an 
Airport to any point within the City or from the City to an Airport". The 
shuttle bus does not fit into this Class of cab or any other class in the 
bylaw. 

There is nothing to prevent the Airport bus delivering passengers to the bus 
depot as well as the hotels, but Perimeter advise it is more convenient to 
operate the shuttle bus service. 

Complaints from the Teucicab Compcinies could result from this shuttle bus 
service to the Hotel Vamcouver because no feure is charged until the 
passenger boards the airport bus and there is no obligation that he or 
she continue onto the airport. The passenger could merely want a free 
ride to the hotel to save the tiucicab fare . 
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Clause 2 eontinueg. 

There is probably one small advemtage to the present arrangement and that 
is there is a small bus using City streets between the Hotel Vancouver, the 
bus depot and other hotels rather than larger buses. 

The Acting Director of Permits and Licenses submits for consideration 
two possible solutions. 

1. Notify Perimeter Transportation to discontinue the shuttle bus service 
eind have the Airport bus continue on to the bus depot and other hotels. 

2. Amend the Vehicle for Hire Bylaw to create a new class of cah to 
be known as "Auxiliary Airport Transportation Cab". This type 
of cab would mean a cab used exclusively for treuisporting 
passengers from a Class 'I' A.T..C. to another part of the City at 
no additional cost or from a pai:t of the City to a Class 'I' 
A.T.C. at no cost. A license fee would be chcurged for this new 
classification." 

Mr. M. Cafferky, Perimeter Transportation Limited, and 
Mr. T.L. MacDonald, President, Trailways (Northwest Airporter 
Bus Service Limited) were present, and the Chairman invited 
their participation in the discussion. 

The City License Inspector reviewed the report with 
the Committee and advised there was a danger the free shuttle 
buses could be used by other classes of passengers for trans- 
portation between points in the downtown area. Therefore, it 
would be necessary to specify in the By-law that operation 
of this type of vehicle be restricted to the transportation 
of passengers to or from an airport bus (Class I Cab) . 

Mr. MacDonald addressed the Coitnimittee in support of 
his brief dated November 1, 19 78 (circulated) and referred 
to the concerns of the taxicab industry that free shuttle 
bus operations constituted unfair competition and reduced 
taxi earnings. His company had ceased operating its shuttle 
bus service at the request of the City because of this 
problem. Mr. MacDonald requested that in the event the 
Vehicles for Hire By-law was amended, that his company be 
licensed to provide a service similar to that now operated 
by Perimeter Transportation Limited. 

The Committee noted representatives of the taxicab 
industry were not present and following discussion, it was 

RECOMMENDED 

THAT the Vehicles for Hfire By-law be amended to create 
a new class of cab to be known as "Auxiliary Airport 
Transportation Cab" for use exclusively for the 
transportation of passengers from a Class 'I' A.T.C. 
to another part of the City at no additional cost 
or from a part of the City to a Class 'I' A.T.C. 
at no cost. 

FURTHER THAT a license fee be charged for this new 
classification . 

(Alderman Harcourt left the meeting during discussion on 
the foregoing item) . 


Report: to Council 

Standing Committee ■.tm jei£9migmSm^im. 
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RECOMMENDATION 

3. Parking Rates for City-Owned Parking Facilities 

In a City Manager's report dated October 10, 1978, 
(circulated) before the Committee for consideration, the 
City Engineer reported on a review of parking rates in 
City-owned parking lots and advised the review disclosed 
rate increases would be appropriate for Lot #6, which was 
operating at a substantial deficit, and also for the 
Pacific Centre parking facility, where the current rates 
were lower than the rates charged by competitive parking 
garages . 

RECOMMENDED 

A. THAT the monthly rental rate in the Pacific 
Centre Garage be established at $50 per month 
for unreserved space and $85 per month for 
reserved space. 

B. THAT the monthly rental rate in Lot #6 at 
Pender and Homer be increased to $40 monthly. 


• * * * * 


The meeting adjourned at approximately 3:50 p.m. 


FOR COUNCIL ACTION SEE PAGE(S) 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


NOVEMBER 2, 1978 


A meeting of the Standing Coiranittee on Finance and Administration 
was held on Thursday, November 2, 1978, in Committee Room No. 3, 
Third Floor, City Hall, at approximately 3:30 p.m. 


PRESENT : Alderman Brown, Chairman 

Alderman Gerard (Clauses 2 & 3) 
Alderman Gibson ( " 2 & 3) 
Alderman Marzari 
Alderman Puil (Clauses 1 & 2) 

ALSO 

PRESENT : Alderman Ford 
COMMITTEE 

CLERK : G. Barden 


RECOMMENDATION : 


1 . Payroll Clerks - Park Board 

On August 31, 1978, when considering the Director of Finance's 
request for an additional Payroll Clerk, the Finance Committee 
recommended the following: 

(a) THAT the City Manager review the staff positions 

of the Payroll Branch in the Park Board with a view 
to reducing staff in the Park Board. 

(b) THAT, pending the report from the City Manager, 
the staff of the City Accounting Division be 
temporarily increased effective September 1st, 
1978, by one payroll clerk at a cost for 1978 of 
$4,949 (1978 rates) for salary and fringe benefits 
(recurring annual cost of $14,815), source of 
funds to be contingency reserve. 

The position Payroll Supervisor at the Park Board was vacant 
and it had been suggested that there should be no need to fill it 
because of the transfer of some of the work in that section to 
City Hall. 

The Committee considered the attached Manager's Report dated 
October 24, 1978, wherein the Administrative Analyst reported on a 
review of the workload in the Payroll Section of the Park Board. 

It was reported that while there has been a transfer of tasks 
from the Payroll Section of the Park Board to the City, there was 
a change in tasks at the Park Board due to the Union Agreement 
wherein the work is more complex so there has not been a significant 
reduction in the workload. Also the Park Board still has to handle 
the time sheets for the portion of the work that was transferred 
to City Hall. 

It was reported that the number of employees at the Park Board 
has doubled since 1974 with the same number of Payroll Clerks^v and 
facilities being added this year as a result of Federal grants 
represents another increase in staff and those payrolls will have to 
be processed. 
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The Director of Finance reported that system changes in the 
future which would take considerable time to devise and implement, 
may permit some staff reductions and/or reallocation of duties in 
the Payroll Section of the Park Board, however, since it will be 
a long time before any potential staff reduction can be realized 
and the fact that it is almost impossible to get a satisfactory 
Payroll Clerk on a temporary basis, he requests that the temporary 
position in the Accounting Division be changed to permanent. 

Following discussion, it was 

RECOMMENDED 

(A) THAT there be no staff reduction in the Payroll 
Section. 

(B) THAT the position of Payroll Supervisor be posted 
and filled immediately. 

(C) THAT the Director of Personnel Services review 
the classification of all positions in the 
Payroll Section. 

(D) THAT the temporary position in the Accounting 
Division be changed to a permanent position. 


At this point, Alderman Gerard and Alderman Gibson joined the 
meeting . 


2 . License Fee for Live-aboard Boats 

On October 17, 1978, City Council approved the recommendation 
of the Finance Committee to defer consideration of the attached 
Manager's Report dated September 20, 1978, to give representatives 
of the boat live-aboard community an opportunity to appear before 
the Committee on the license fee proposed for live-aboard boats in 
1979. 

Mr. Fred Rainer, Greater Vancouver Floating Home Co-op, 
reported on the many recent expenses incurred for the new Co-op 
in False Creek, particularly regarding underground parking. He 
requested that the Committee hold the line on any further increases 
in expenses. 

Mr. Hill of the Heather Street Marina felt that the live-aboard 
boatowners should receive a homeowner grant similar to the mobile 
homeowners . 

It was suggested that the live-aboard group should pursue 
elimination of the 5% sales tax when purchasing a boat for live- 
aboard purposes. 

Following further discussion, it was 
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Board of Administration, December 18, 1970 . . . (BUILDING - 6) 

Clause 6 continued 

The North-east corner of Southeast Marine and Knight is zoned 
C-1 Commercial and currently occupied by a gasoline filling 
station. The subject lots are currently occupied by single 
family homes. 

The gasoline filling station on Southeast Marine west of the 
existing store with the living quarters above and the one single 
family dwelling have been demolished. 

Plans for the interchange at S.E. Marine and Knight in connection 
with the Knight Street Bridge indicate all lots on the North side 
of Southeast Marine between Knight and Inverness being used for 
ramps, etc. with the exception of the two subject lots. This 
will also mean the removal of the gasoline filling station at 
the North-east corner of Southeast Marine Drive and Knight 
together with two apartment buildings which have already been 
demolished. 

On September 10, 1970, a letter was submitted by Mr. Elson, 
Senior Planning Engineer, Provincial Department of Highways, 
Victoria, expressing his view of the proposed development of the 
subject property by Mr. and Mrs. Tang, and stating they had no 
objection to the proposal in principle. The Planning Department 
reply dated September 15, 1970, states in part: 

'The suggestion that Lots 3 and 4 be rezoned to a 
commercial district has been considered by this 
Department having regard to the areas adjacent 
to the proposed Knight Street Bridge approaches. 

It is my opinion that should a formal application 
be made to rezone these two lots to a commercial 
zone, such a request would not receive the support 
of the Planning Department. 

However, the final decision on any rezoning application 
lies with the City Council after Council has received 
reports thereon from the Technical Planning Board and 
the Town Planning Commission. ' 

The Town Planning Commission on November 20, 1970, recommended 
that the application be not approved for the following reasons: 

(a) Rezoning of the two subject lots to a C-1 Commercial 
District would permit an unsuitable use in this location. 

(b) The immediate residential properties are well served with 
existing local commercial zoning in the near vicinity, 
i.e. 57th and Knight, Victoria and Prestwick Drives, 

both sides of Eraser between 56th and 57th, and Eraser and 
Southeast Marine Drive. 

The Technical Planning Board on November 20, 1970, recommended 
that the application be not approved for the foregoing reasons." 

Your Board RECOMMENDS that the application be refused in accordance 
with the recommendations of the Technical Planning Board and the 
Town Planning Commission. 


(DELEGATION REQUEST) 


(A plan which shows the relationship of the proposed rezoning 
to the bridge approach and nearby C-1 zones is circulated 
for Council's information) 


****** 


FOR ADOPTION SEE PAGE{S) 
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Clause #3 cpntinueds 


RECOMMENDED 


(A) THAT the 1979 fee schedule be as follows (based on 
a 1977 cost base) : 

Length of Boat 
(Lineal Feet) Annual Fee 

0-21 $243.00 

22 - 30 283.00 

31 - 39 345.00 

40 + 425.00 

(B) THAT this fee schedule be revised annually in the 
future with the 1979 revision to incorporate both 
1978 and 1979 tax changes. 

(C) THAT the Committee support the boat live-aboard 
groups in an approach to the Provincial Government to 
have the 5% sales tax removed on the purchase of 

a boat for residential purposes. 

(D) THAT the Committee support the boat live-aboard 
groups in an approach to the Provincial Government 
for a homeowner grant similar to that provided for 
mobile homeowners . 


At this point of the meeting, Alderman Puil left. 


3. 1978 Basic Capital Budget - Streets 

The Committee considered the attached Manager's Report dated 
October 24, 1978, wherein the City Engineer and the Director of 
Finance reported on the 1978 Basic Capital Budget for streets. The 
Five-Year Capital Program 1977-81 included $26,700,000 for streets 
and details are set out in the attached Appendix 'A'. They recom- 
mended that the 1978 Basic Capital Program be $6,313,000, which 
together with $5, 616, 000 for the 1977 Program, will account foi' 
43% of the total Five-Year Program. 

In the attached sheets, detail is supplied for projects for 
1978 which total $5,498,000. Of that total, $1,627,750 has already 
been approved by Council, a further $679,169 represents over-runs 
on 1977 projects, and the balance of $3,191,081 represents projects 
which are now being presented to Council. Over $2,000,000 of this 
$3,191,081 is one project, the Hastings Street Viaduct. 

Most of the projects noted in the attached sheets represent 
a measured progress towards the Program identified in the Five- 
Year Capital Program. The major exception is in residential lanes 
which has already exceeded the provision in the Five-Year Capital 
Program by $217,000. These funds will be re-allocated from the 
funds allocated for re-building bridges over the BNI cut, which 
would not be proceeded with until the last year of the Five-Year 
plan and possibly may be deferred, in which case a Council Report 
would be forthcoming. 

In addition to the detail in the attached sheets. Council has 
approved $760,000 for expenditures for the South By-pass and 
$55,000 for street trees associated with the West End paving, both 
of which are advances of the 1979 Budget. The South By-pass funds 
are in excess of that provided for in the Five-Year Program and 
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Council recominended that the future Council fund the $760 000 from 
either 197 9 Supplementary Capital or Revenue Sharing funds. If 
this funding is not forth-coming the Transit and Arterial Street 
Progrcun will have to be reduced to provide the required funds with 
the specific deletions to be recommended at that time. 

A major inclusion in this year's capital project is the 
Hastings Street Viaduct which has been designed and tenders are 
now being called for. 

A Local Improvement Court of Revision is scheduled for December 
7, 1978. The projects before that Court are for 1979 construction 
and funds for the City's share of the cost will thus be in the ' 
1979 Capital Budget. Approval of this first part (approximately 
40%) of the 1979 Basic Capital Budget will come before Council in 
December. The 1979 Basic Capital budget will be presented very 
shortly after the new year. 

It was agreed to hear Mr. Nathan Davidowicz who concurred with 
the program proposed for the Kensington Area and asked if some 
landscaping could be included. He also suggested that a complete 
outline of the engineering projects in the Five-Year Plan should 
be submitted with the annual program for streets so that the total 
program could be reviewed annually. The City Engineer advised 
he would be making such a submission in the future. 

Following further discussion, it was 

RECOMMENDED 

THAT the 1978 Basic Capital Budget - Streets, as 
set out in the attached Project Detail plus the 
additions of the South By-Pass (760,000) and West 
End Trees (55,000) be approved, subject to specific 
items being advanced for later approval as noted 
therein with the source of funds being as noted by 
the Director of Finance in the Manager's Report. 


The meeting adjourned at approximately 4:35 p.m. 


A # « A 4f 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


NOVEMBER 9, 1978 


A meeting of the Standing Conmittee of Council on Community Services 
was held on Thursday, November 9, 1978, in Committee Room No. 1, 
Third Floor, City Hall, at approximately 1:30 P.M. 


PRESENT ; Alderman Marzari, Acting Chairman 
Alderman Bellamy 
Alderman Ford 

Alderman Gerard (Clauses 2 to 5) 


ABSENT; 


COMMITTEE CLERK; 


Alderman Rankin 
H. Dickson 


Adoption of Minutes 

The Minutes of the Part Report of the Community Services Committee 
meeting of Thursday, November 2, 1978, were adopted. 

Recorded Vote 

Unless otherwise indicated, votes of the Committee on all items 
are unanimous . 


RECOMMENDATION 

1. Liquor Permit Application - 5375 West Boulevard 
Development" Permit Application No. 82112 


The Committee had before it for consideration a Manager's 
report dated October 31, 1978, in which the Director of Planning 
reported on the application of Jackie Byrn's Cooking School Ltd. 
for Development Permit Application No. 82112 at 5375 West Boule- 
vard as follows: 


"The above noted application has been filed to use a portion of 
the main floor of the existing building as a holding bar, in 
conjunction with the existing restaurant. 

This development is situated on the west side of West Boulevard, 
between 38th and 39th Avenues. 

The proposed holding bar will provide an assembly area of 
approximately 265 sq. ft. (approximately 13% of the restaurant 
area). The proposed seating capacity for the holding bar is 
20 seats. This is approximately 25% of the proposed seating 
for the dining area (80). 

The Liquor Control and Licensing Act permits up to 25% of the 
total seating available in the dining area (maximum 50) as 
seating for a holding bar. In accordance with the Act, the 
applicant is permitted a maximum of 20 seats. 

The proposed holding bar has received clearance from the 
Building, Police and Health Departments. 

This application is being referred to City Council through the 
Standing Committee on Community Services for consideration of 
the new liquor outlet and to advise Council that the Director 
of Planning is prepared to approve this Development Permit 
Application subject to Council's approval of the new liquor 
outlet." 


COfiiiinued . . « 
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Clause Ho» 1 Continued 

A representative of the Planning Department appeared before 
the Committee on this matter and after brief consideration, it 
was 

RECOMMENDED 

THAT the Director of Planning be advised that Council 
has no objection to the issuance of Development Permit 
Application No. 82112 to Jackie Byrn's Cooking School 
Ltd. to use a portion of the main floor of the building 
at 5375 West Boulevard as a holding bar in conjunction 
with the existing restaurant. 


2. Products, Sold by Grocery Stores - 
Oppenheimer Area 


The Committee had before it for consideration a Manager's 
report dated November 1, 19 78, in which the Director of Permits & 
Licenses, having received a petition from a small number of 
businessmen in the Oppenheimer Area complaining of the sale of 
alcohol-containing products from a corner grocery store, reported 
as follows: 


"Inspections were carried out on October 31, 1978 of the above 
mentioned grocery store at 477 Powell Street. A check was made 
of the retail selling area, the rear stock room and living 
quarters on the main floor. In the presence of the occupants 
the living quarters on the second floor were also checked and 
no alcohol containing substances were found in any of these areas, 
There is a building at the rear of the property occupied by an 
automotive electric concern and a search of these premises also 
produced no sign of alcohol containing substances. 

The Inspector also checked the following retail stores in the 
Downtown Eastside area and found no alcohol containing products 
in any: 

876 East Hastings Street 842 East Hastings Stree 
Kenny's Store Yin Hung Lau Grocer 

758 East Hastings Street 577 East Hastings Street 
Sue Fan Quon Grocery Maggie's Grocery 

300 Powell Street 398 Powell Street 

Sunrise Grocery New World Grocery 

225 Carrall Street 208 Carrall Street 

Fook Tong Jang Grocery Tom Chung Dick Grocery 

At 369 East Hastings Street (Kam C. Woo Grocery), a small number 
of bottles of vanilla extract were found on the shelves of the 
store. No stock was found in the store room. The store operator 
was again cautioned regarding discretion in the retail sale of 
these products. " 


Appearing before the Committee on this matter were a repre- 
sentative of the Permits & Licenses Department, the Director of 
Legal Services and Mr. Bruce Eriksen of the Downtown Eastside 
Residents' Association. 


Continiied 
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Clause No. 2 Ct»iifeiiRrtte# 

Mr. Eriksen advised the Committee one particular corner 
grocery store continues to sell alcohol-containing substances 
and that persons intoxicated as a result of consuming such 
products are of concern to businessmen in the area. He suggested 
the Police Department be requested to keep the particular store 
under surveillance to obtain evidence. 

In response to a question the Director of Legal Services 
pointed out it appears no law is being broken and the situation 
of surveillance to obtain evidence is a police matter. 

Following discussion, it was 

RECOMMENDED 

THAT the Manager's report dated November 1, 19 78, on 
the sale of alcohol-containing products by grocery 
stores, be received and the Police Department be 
requested to survey the sale of alcohol-containing sub- 
stances at grocery stores, and the Director of Legal 
Services and Chief Constable report to the Community 
Services Committee on methods the City can employ 
to control such sales. 


3 . Lodging House at 6 34 East Georgia Street 

At its meeting on October 19, 1978, the Committee heard 
complaints of Lodging House By-law violations at 634 East Georgia 
Street, and after considering a memorandum dated October 19, 1978 
from the Medical Health Officer, deferred the matter and requested 
a report under the Standards of Maintenance By-law on work 
required at the building and requested the operator of the build- 
ing appear before the Committee when the requested report was 
before it. 

In the interim, the Health Department issued a closure order 
at the building effective November 30, 19 78, and the operator, 
Mr. Humphry Killam, appeared before the Committee on November 2, 
1978, to appeal such closure order. However, the Committee 
concluded the closure order would stand unless Mr. Killam could 
satisfy the Director of Environmental Health that he had rectified 
his failure to meet the Lodging House By-law. 

The Committee had before it this date a Manager's report 
dated November 8, 1978 (copy circulated) , in which the Director 
of Permits & Licenses reported on inspections carried out at 634 
East Georgia Street to show the upgrading and renovations required 
to bring the building into full compliance with the Standards of 
Maintenance By-law. 

The report detailed the various renovations required. 

Appearing before the Committee on this matter were the 
Director of Environmental Health, the Director of Permits & 
Licenses, Mr. Humphry Killam (operator of the building), and 
a representative of the Downtown Eastside Residents' Association. 

The Director of Permits & Licenses explained the work listed 
in the report would cost an estimated $85,000 - $100,000 or 
$2,200 - $3,000 per suite to complete. The higher figure if 
eleven rooms are to be closed due to insufficient light and 
ventilation. He added the building has a market value of 
$103,350.00. 


Continued 
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Clause No. 3 Continued 

Mr. Killam advised the Committee he is endeavouring to meet 
the requirements under the Lodging House By-law; that some of the 
items listed in the Manager's report under the Standards of Main- 
tenance By-law can be done relatively easily but it is uneconomic 
to carry out further renovations at the building, and if such 
renovations are required, he will allow the building to be closed. 

The Director of Permits & Licenses referred to the fourth 
paragraph on page 2 of the Manager's report which states the exit 
systems and accesses thereto are deficient and these deficiencies, 
along with proper fire separations, smoke alarms and emergency 
lighting, must be upgraded to the minimum standard in the City 
Building By-law. 

Following further discussion, it was 

RECOMMENDED 

THAT Mr. Humphry Killam be required to bring 634 East 
Georgia Street up to a reasonable standard under City 
by-laws and to submit by November 30, 1978, a schedule 
satisfactory to the Director of Permits & Licenses 
ensuring such work will be carried out. 


4 . Rory's Towing Ltd. and Westburn Services Ltd . 

At its meeting on July 13, 19 78, the Committee deferred for 
three months complaints regarding the operation of Rory's Towing 
Ltd. and requested a further report from staff at the end of three 
months . 

The Committee had before it for consideration a Manager's 
report dated November 7, 1978 (copy circulated), in which the 
Director of Permits & Licenses reported further on the operailon 
of Rory's Towing Ltd. and Westburn Services Ltd. 

Copies of a letter dated November 9, 19 78 from Mr. A. J. 
Achtem, solicitor for Rory's Towing Ltd. and Westburn Services 
Ltd. (copy circulated), were distributed to Committee members. 
In the letter, Mr. Achtem requested an adjournment of at least 
three weeks. 

The Acting Chairman advised that the Chairman of the Com- 
mittee had agreed to such a deferral, and following discussion, 
it was 

RECOMMENDED 

THAT consideration of the Manager's report dated 
November 7, 19 78, on Rory's Towing Ltd. and West- 
burn Services Ltd., be deferred to the Community 
Services Committee meeting of Thursday, November 
30, 1978. 


5 . Nursing Homes 

At the request of the Committee, the Director of Environ- 
mental Health provided, "In Camera", a detailed verbal report on 
the City's responsibilities and involvement in ensuring proper 
operation of private nursing homes throughout the City. Nursing 
homes have been the subject of considerable attention in the 
press recently. 

^^tinued . . . . 
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Clause No , 5 Continued 

Following considerable discussion, it was 
RECOMMENDED 

THAT the Medical Health Officer report to the 
Community Services Committee on: 

a) the need for additional staff to provide 
adequate inspection services at nursing 
home s ; 

b) an overview of nursing home facilities in 
the City of Vancouver, including any shortage 
of facilities and reasons why there may 

be such shortage at the intermediate care 
level; and 

c) the number of nursing homes in the City of 
Vancouver which utilize the volunteers for 
seniors program. 


The meeting adjourned at approximately 3:00 P.M. 


FOR COUNCIL ACTION SEE PAGE(S) ..^.^.t 


REPORT TO COUNCIL 
STANDING COMMITTEE OF COUNCIL 


ON 

TRANSPORTATION 


November 9, 1978 


A meeting of the Standing Committee of Council on 
Transportation was held on Thursday, November 9, 1978, in the 
Cafeteria, Vancouver Youth Hostel, Foot of Discovery Street, 
at approximately 8:00 p.m. 


PRESENT: 

Alderman 

W. 

Kennedy , Chairman 


Alderman 

D. 

Bellamy 


Alderman 

M. 

Ford 


Alderman 

H. 

Rankin 

ABSENT : 

Alderman 

M. 

Harcourt 

COMMITTEE CLERK: 


J. 

Thomas 


RECOMMENDATION 

1. Street Improvements - Vicinity of Jericho Park 

The Committee had for consideration a City Manager's 
report dated October 11, 1978 (circulated), in which the 
City Engineer reported on proposed street improvements in 
the vicinity of Jericho Park, namely the upgrading of 
4th Avenue past Jericho Park, the 4th Avenue Diversion, 
and the Discovery/Northwest Marine Drive route to Spanish 
Banks . 

The report examined transportation issues in the area; 
outlined the concerns of residents in the vicinity of 
Jericho Park; and suimnarized the Park Board's position on 
the Discovery Street alignment. 

The City Engineer reported the five-year capital 
program approved in 1976 included funds for the street 
improvements. However, the vicinity of Jericho Park was 
a sensitive area and competing and sometimes conflicting 
objectives had to be recognized. Discussions on these 
issues had taken place over a period of several years with 
the Park Board and residents of the area. It was felt the 
proposal now before the Committee met all needs in a fair 
manner. The proposals are summarized as follows: 


- 4th Avenue Portion : The design provides four moving 
laneg of traffic, parking where space permits, and a 
landscaped centre median. Because of complaints about 
potential safety hazards on the 4th Avenue Diversion, 
the project includes reconstructing this section to 
ease the curves and improve safety. 

- Discovery to N.W. Marine Drive Porti on: The design 
features two lanes of moving traf ffe with several 
curves and potential for overflow parking. 

- Discovery Portion ; For this section, three basic 
plans were presented for consideration: 

Plan A , which provides a magnificent scenic drive, 
maximizes safety and minimizes intrusion in the 
residential area. 

..,/2 
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Plan A continued 

This would occupy 1.5 acres of park and affect 
a further 2-3 acres with traffic noise? compared 
to the 11.4 acres of roadway already turned over 
as park, this is a minor intrusion. Accordingly, 
this plan is recommended and has the unanimous 
support of area residents. 

Plan B , which improves safety, but does little 
to enhance the scenic drive or protect the 
residential area. Park intrusion would be 0.5 
acres. This plan is not recommended. 

Plan Bl , a variation to shift the roadway 25' 
east. This would increase park intrusion to 
1 acre and cost more to construct, so is not 
recommended. 

The City Engineer recommended Plan A. 

Slides illustrating features of the proposal and existing 
conditions in the area were shown by Mr. I. Adam, Transportation 
Engineer. 

Mr. D. Rudberg, Assistant City Engineer, Traffic Division, 
reviewed aspects of the report with the Committee and with the 
aid of diagrams, discussed the proposal in relation to safety 
and the two basic transportation needs of the area - to 
provide a major link between the University of B.C., Point 
Grey and the central area of the city, and to provide access 
to the residential areas and waterfront recreational facilities. 

Mr. R.R. Youngberg, Associate Director of Planning, 
referred to the comments of the Director of Planning contained 
in the City Manager's report and emphasized the need for a 
comprehensive plan for the area. The proposal under consider- 
ation was only one element of a total plan. There were many 
unanswered questions: was an alternate scenic route to U.B.C. 
being promoted; was there sufficient parking in Jericho Park; 
what would be the generation of traffic in the future? 

Mr. J. Powell addressed the Committee on a brief 
presented jointly by the North West Point Grey Homeowners 
Association and West Point Grey Community Association (on 
file in the City Clerk's Office). Mr. Powell also presented 
a petition containing 229 signatures supporting a buffer 
road recommended in Plan A, which would provide separate 
access to Jericho Park, running parallel to Discovery Street 
but divided by a tree lined boulevard. 

Mr. D. McLure, Southlands Action Committee, requested 
there be public participation when City staff considered 
problems at the east end of Jericho Park. Residents in the 
vicinity of 2nd and Wallace were seriously concerned about 
traffic in their area. 

Mr. N. Daniels, North West Point Grey Homeowners 
Association, supported Plan A and stated the re-alignment 
proposed would result in a magnificent entrance to the Park 
at very little cost in terms of parkland used. 

Mr. D. Conder, resident, congratulated City officials 
on a most comprehensive, well-researched and logical report. 
He referred to high traffic volumes in the area, particularly 
during the summer months, when access from local streets was 
severely limited by a constant heavy streeun of cars. In 
1977, there had been 14 reported single-car accidents. 
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Mr. T. Nichols, Save Our Parkland Association, stated 
the buffer road would create an undesirable precedent 
whereby residents of any neighbourhood close to a park could 
request traffic be diverted through parkland. 

Mr. J. Land, Green Garbage Bag, suggested the 4th Avenue 
Diversion would be an appropriate location for a traffic 
control signal. 

Mr. K. Caple, resident, referred to the large volume 
of traffic using the 4th Avenue Diversion as a route to and 
from U.B.C. everyday, and requested consideration be given 
to making this stretch a four-lane highway. 

It was 

RECOMMENDED 

A. THAT the project to improve 4th Avenue and 4th 
Avenue Diversion, to be advanced to the next 
Court of Revisicn, include a landscaped centre 
boulevard to improve safety and aesthetics; 

B. THAT improvement of N.W. Marine Drive, Trimble 
Street and Hadden Street as a scenic drive be 
approved, with easing of the curves at Hadden/ 
Trimble and Trimble/N.W. Marine as included in 
Plan A; 

C. THAT Plan A for construction of a scenic drive 
east of Discovery Street be approved, and Park 
Board concurrence be requested, in recognition 

of 11.4 acres of former street right-of-way added 
or to be added to Jericho Park and the superior 
design this plan provides; 

D. THAT, following Park Board concurrence, the Director 
of Legal Services be empowered to deal with Crown 
Dominion for release of the reverter clause on the 
portions of land required for road at 4th Avenue and 
Discovery Street, and at the corner of N.W. Marine 
Drive and Trimble Street; 

E. THAT the Discovery to N.W. Marine project be advanced 
to Court of Revision when all these items have been 
resolved; 

F. THAT the Supervisor of Properties be authorized to 
begin negotiations for the remaining property 
acquisition; 

G. THAT both projects be included in the 1979 funding 
request under the Revenue Sharing Program. 
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2 . Bus Service to B.C. Central Credit Union 

In a City Manager's report dated November 3, 1978 
(circulated) considered by the Committee, the City Engineer 
referred to the need to introduce a new transit route to 
serve the employees of the B.C. Central Credit Union, who 
would be moving into a new office building on Creekside 
Drive shortly. To promote transit use by the employees at 
the new location, B.C. Hydro had agreed to provide bus service 
with trips corresponding with employee travel times. 
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FINANCE MATTERS 

INFORMATION : 

1. Fees Charged by Vancouver Athletic 
Commission 


The Corporation Counsel submits the following report: 

"I have been asked to comment on the communication received 
from the Vancouver Athletic Commission in respect to the 
above matter . 

Under the provisions of the Vancouver Charter Council has 
the power to appoint this Board to regulate and supervise 
professional boxing and wrestling contests, and provide that 
the Board has power to issue permits to participants and 
others conducting these events. 

It has always been assumed that the Vancouver Athletic 
Commission itself has the power to decide the amount of 
the fee to be charged for various permits. While this may 
be so, in order to remove any doubt, I would recommend that 
the attached by-law be passed to make it clear that the 
Commission not only has power to issue permits, but also 
has power to make a charge therefor. Once this by-law has 
been passed it would then be appropriate that the communi- 
cation from the Vancouver Athletic Commission should be 
received for information." 

Your Board submits the foregoing report of the Corporation Council for 
Council's INFORMATION. 

RECOMMENDATION 
2. Admission Privileges 

Vancouver Museums and Planetarium 

The Director of Museums and Planetarium (Acting) reports as follows: 

"On March 24, 1970, Council approved an arrangement of 
admission privileges to the Vancouver Museums and Planetarium 
to the Vancouver Museums and Planetarium Association and other 
affiliated groups. These privileges are in exchange for an 
annual contribution to the Greater Vancouver Civic Museum and 
Planetarium Board Trust Account. The Association contributes 
$1,000 on July 1 of each year and its members are entitled to 
free admission to the Museums. Each member, and each member 
of a family group is entitled to six free admissions each year 
to the Planetarium. The contribution from the affiliated organ- 
izaticns is $1.00 for each individual membership and $2.00 for 
each family membership, and they are granted free admission to 
the Muesums . 


cont ' d 
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The Assistant City Engineer, Traffic Division, discussed 
with the Committee the details of the route of the proposed 
service which had been selected by Hydro following discussion 
with B.C. ecu. staff. Mr. Rudberg pointed out it was a 
temporary route with the expectation of increased levels of 
service and revised routing as further development and 
modifications were introduced in the area. 

RECOMMENDED 

A. THAT Creekside Drive, First Avenue from Creekside 
to Pine, Pine Street from 1st to 3rd, 3rd Avenue 
from Pine to Fir, and Fir Street from 3rd to 4th 
be designated a transit route. 

B. THAT a bus stop be established on Creekside Drive 
at the traffic circle in front of the British 
Columbia Central Credit Union Building. 


* * * * * 


The 


meeting adjourned at approximately 9:10 p.m. 



REPORT TO COUNCIL 
COUNCIL COMMITTEE ON THE ARTS 
November 1, 1978 

A meeting of the Council Committee on the Arts was held on 
Wednesday, November 1, 1978, in Committee Room No. 3, Third Floor, 
City Hall, at approximately 9:00 a.m. 



PRESENT ; Alderman Brown, Chairman 
Dr. G. Andrew 
Ms. N. Baird 
Mr . B . Carey 
Mr. B. Freschi 
Mr . L . Lauk 
Dr. D. McGann 
Mr. C. Wootten 
Mr . N . Young 


ABSENT : 


Alderman Gibson 
Alderman Marzari 
Mr. J. Dayton 
Mr. D. Shadbolt 


ALSO PRESENT; 


Ms. F. Fitzgibbons 
Mr. E. Fladell 


CLERK 


G. Barden 


RECOMMENDATION: 


1. Cultural Programme - Britannia 

The Committee discussed the attached Manager's Report dated 
October 19, 197 8 on the Britannia Community Services' cultural 
programme for the disadvantaged. 

A joint request from Britannia Community Services Centre and 
the Vancouver East Cultural Centre calls attention to a programme 
which has been meeting one of City Council's objectives in the 
cultural area, i.e. providing cultural opportunities for the dis- 
advantaged. See Appendix I. The Social Planning Department, 
through its purchase of services budget, has provided development 
funds in cooperation with a Federal programme for the salary of a 
Cultural Programme Planner working out of the Vancouver East Cul- 
tural Centre on behalf of the Britannia Community. There is ample 
evidence that this programme has been inordinately successful and 
extremely popular in that part of the City. 

The Federal funding has run out and the Social Planning 
Department considers this a proven programme and no longer eligible 
for experimental and development assistance in keeping with our 
criteria for disbursement of POSER funds. 

The Senior Social Planner has discussed the situation with 
the people involved and has determined that it is feasible for a 
good programme to continue on a part-time basis during the next 
10 months at a cost of $5,000. 

It was suggested that support for the continuation of the 
programme on a long range basis should be related to the organi- 
zations getting support from the private sector. 


continued. * . 
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Clause #1 contintted t 


It was pointed out that this programme could be used as an 
erample of what could be done and eventually be expanded into 
o-wher centres. If recreation people with ability in the cultural 
area could be put into community centres, the programme could be 
expanded through them. 

Following discussion, it was 

RECOMMENDED 

(A) THAT City Council be requested to approve the 
use of Social Planning Department's POSER 
funds in the amount of $5,000 to be paid to 
the Vancouver East Cultural Centre for a Cul- 
tural Programme Planner's salary in order to 
continue this program on a part-time basis 
through November, 1979. 

(B) THAT the Director of Social Planning report 
back before March 1, 1979 with recommendations 
on how to establish funding for this programme 
on an ongoing basis. 

(C) THAT the two organizations be advised that 
support for the programme on a long term basis 
be contingent on them exploring the possibility 
of funding from the private sector. 


The meeting adjourned at approximately 11:20 a.m. 


FOR COUMCIL ACTiCN SEE PAGE(S) ."^..11 ^ 



CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 


A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, November 28, 1978, in the Council Chamber 
commencing at 2:00 p.m. 


PRESENT ; Mayor Volrich 

Aldermen Bellamy, Brown, Ford, 

Gerard, Gibson, Harcourt, 
Kennedy and Puil . 

ABSENT ; Alderman Marzari 

Alderman Rankin (Leave of Absence) 

CLERK TO THE COUNCIL; R. Henry 


PRAYER 

The proceedings in the Council Chamber were opened with 
prayer, offered by the Civic Chaplain, the Reverend John Opmeer, 
of Hope Reform Church, Vancouver. 


'IN CAMERA' MEETING 

The Council was advised there were matters to be considered 
'In Camera' later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Harcourt 
SECONDED by Aid. Brown 

THAT the Minutes of the Regular Council Meeting of November 
21, 1978, (with the exception of the 'In Camera' portion) be 
adopted after amending the motion by Alderman Brown, with respect 
to Electoral Reform on pages 20 and 21, to read as follows: 

"MOVED by Aid. Brown 
SECONDED by Aid. Marzari 

THAT WHEREAS the majority of voters of Vancouver 
have indicated they prefer a ward system for the 
election of Aldermen to City Council; 

BE IT RESOLVED THAT City Council appoint a Committee 
to consider and report on the number of wards, boundaries 
of each ward and any other related matters, and that such 
Committee be set up by December 12, 1978." 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Bellamy 
SECONDED by Aid. Puil 

THAT this Council resolve itself into Committee of the 
Whole, Mayor Volrich in the Chair. 

- CARRIED UNANIMOUSLY 


Regular Council, November 28, 1978 
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UNFINISHED BUSINESS 

1. Change of Street Lighting on 
Skeena Street from Cambridge 
to Dundas Street. 


Council on November 7, 1978, after hearing a delegation 
from a representative of the owners on Skeena Street, from 
Dundas to Cambridge Streets, on reduction of their street 
lighting, when the lighting was relocated to be clear of the 
paving project, deferred consideration of this matter to 
permit the City Engineer to report on the feasibility and cost 
of increasing the voltage and wattage in the new lights on this 
section of Skeena Street. 

Before Council this day was a report from the City Manager 
dated November 20, 1978, in which he submitted for consideration 
the following alternative street lighting proposals put forward 
by the City Engineer, for Skeena Street from Dundas to Cambridge. 

A) At an estimated cost of $7000, re-instal lighting 
similar to the thoroughfare lighting that was removed. 

B) At an estimated cost of $1000 instal an improved lighting 
system, or 

C) Retain the existing residential lighting which meets 
the minimum recommended practice . 

MOVED by Aid. Bellamy 

THAT alternative 'B' contained in the City Manager's 
report dated November 20, 1978, be approved. 

- CARRIED 

(Aid. Gerard and Puil opposed) 


COMMUNICATIONS OR PETITIONS 

1. Civic Election Results 
November 15, 1978 


Council noted a memorandum dated November 24, 1978, from 
Mr. R. Henry, Returning Officer, advising of the results of the 
Civic Elections held on Wednesday, November 15, 197 8. 

MOVED by Aid. Ford 

THAT the memorandum from the Returning Officer be received 
for information. 

- CARRIED UNANIMOUSLY 


2. Progress Report Number Two 
Goals for Vancouver Program 

In a memorandum dated November 23, 1978, Vancouver City 
Planning Commission submitted Progress Report No. 2. on its 
Goals for Vancouver Program. The progress report concluded 
with the following recommendations: 

(a) that Council pass a resolution indicating to the 
Provincial Government that it will be applying for 
a 197 9 Community Planning Grant, in order that the 
Commission may continue work on the Goals Program, 
begun in 1978 and funded in that year through the 
regular grants to the Commission by Council and by 
a Community Planning Grant from the Department of 
Municipal Affairs and Housing, and further, 

(b) that funds for January, February and March be provided 
by the City in advance of the Provincial Planning 
Grant up to the amount of $8,000.00. 


Cont'd. 
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COMMUNICATIONS OR PETITIONS (Cont'd) 

Progress Report Number Two 

Goals for Vancouver Program (Cont'd) 


Mrs. Hilda Symonds, Executive Co-ordinator , Vancouver 
City Planning Commission, advised that the Provincial Government 
had expressed considerable interest in the citizen response to 
the 1978 program and, therefore, the Commission is hopeful of 
receiving a grant for the 197 9 program. 

MOVED by Aid. Ford 

THAT the foregoing recommendations of the Vancouver City 
Planning Commission, contained in its report dated November 
23, 1978, on its Goals for Vancouver Program, be approved. 

- CARRIED 

(Aid. Kennedy and Puil opposed) 


3 . Motion on the Ward System 

Council noted a number of delegation requests from various 
organizations, with respect to Alderman Brown's motion on the 
Ward System. 

MOVED by Aid. Harcourt 

THAT the requests of these organizations to address Council 
on Alderman Brown's motion with respect to the Ward System, be 
approved . 

- LOST 

(Aid. Bellamy, Gerard, Kennedy, Puil and the Mayor opposed) 


MOVED by Aid. Puil 

THAT this whole matter be deferred to the 1979 Council for 
consideration . 

- CARRIED 

(Aid. Brown, Ford, Gibson and Harcourt opposed) 


4. Vancouver Art Gallery 
Extension of Option 

In a memo dated November 27, 1978, the Mayor transmitted a 
letter from the Vancouver Art Gallery requesting an extension 
of its option on the old Court House to June 30th 197 9. The 
Art Gallery has discussed with the Mayor its plans for fund- 
raising early next year and it is expected that the new Court 
House accommodation will be ready in mid-1979; therefore, 
a decision cannot be delayed beyond that time. The Mayor 
recommended that Council agree to the request of the Art Gallery 
for an extension of its option to June 30, 197 9. 

Mr. Bagshaw, Chairman of the Building Committee, and Mr. 
Catton, Chairman of the Public Relations Committee of the Art 
Gallery, addressed Council and stated that, in consultation 
with the City, the Art Gallery has set a target date of June 
30th next year and, if the financial commitment is not substantial 
by that date, the Art Gallery concurs that there would be a very 
good reason to reassess the position at that time. 

MOVED by Aid. Kennedy 

THAT Council approve the Vancouver Art Gallery's request 
for an extension of its option on the old Court House to June 
30, 1979. 

- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS 

A. CITY MANAGER'S 
GENERAL REPORT 
NOVEMBER 24, 1978 

Works and Utility Matters 
(November 24, 1978) 

The Council considered this report which contains seven 
clauses, identified as follows: 

CI. 1. Closure of Portion of Lane South of Eveleigh 

St. from Thurlow to Dead-end East, Abutting 

Lot 26, Block 2, D.L.185, Plan 9.2. 
CI. 2. Extension of Existing Sewer on Trutch Street 

from 2nd Avenue to Lane South of 2nd Avenue. 
CI. 3. Pedestrain Crossing over CP. Rail Tracks 

North of Sixth Avenue at Ash Street. 
Cl. 4. Budget for Engineering Consultant for Leachate 

Collection and Disposal System at Landfill. 
Cl . 5 . Metrication - Local Improvement Procedure By-law 

(Second Stage) 
Cl . 6 . Underground Wiring in Stanley Park from Coal 

Harbour to Brockton Point, under the Power and 

Telephone Line Beautif ication Fund Act. 
Cl. 7. Tender No. 30-78-5 - Supply, Delivery and 

Installation of a Telemetry System. 

Clauses 1-7 inclusive 

MOVED by Aid. Harcourt 

THAT the recommendations of the City Manager, as contained 
in clauses 1, 2, 3, 4, 5, 6, and 7 of this report, be approved. 

- CARRIED UNANIMOUSLY 


Building and Planning Matters 
(November 24, 1978) 


The Council considered this report which contains four 
clauses, identified as follows: 

Cl. 1. Downtown Eastside N.I. P. Appropriation: 

Vancouver Buddhist Church Gymnasium. 
Cl. 2. Mount Pleasant N.I. P. - Phase II and Phase III 

Boulevard Tree Planting. 
Cl. 3. Mount Pleasant N.I. P. - Budget and Staff Alterations. 
Cl. 4. Downtown Eastside N.I. P. - Budget and Staff 
Alterations. 

Clauses 1-4 inclusive 

MOVED by Aid. Bellamy 

THAT the recommendations of the City Manager, as contained 
in clauses 1, 2, 3 and 4 of this report, be approved. 

- CARRIED UNANIMOUSLY 


Finance Matters 
(November 24, 1978) 

Downtown-Eastside N.I. P. 

Franciscan Sisters of the Atonement Daycare 
(Clause 1) 


MOVED by Aid. Bellamy 

THAT the recommendation of the City Manager, as contained 
in this report, be approved. 

- CARRIED UNANIMOUSLY 
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Property Matters 
(November 24, 1978) 

The Council considered this report, which contains four 
clauses, identified as follows: 

CI. 1. Purchase and Lease of Lot 21, False Creek. 
Cl. 2. Establishing a 2 foot strip of City-owned 

Property on East 7th Avenue for Lane Purposes. 
Cl . 3. Lease Renewal, of Properties situated East and 

West Sides of Arbutus Street, between 15th and 

16th Avenues. 

Cl. 4. Lease of subsurface of Lane in Block Bounded by 
Robson, Cambie, Georgia and Beatty Streets. 

Clauses 1-4 inclusive 

MOVED by Aid. Gerard 

THAT the recommendations of the City Manager, as contained 
in clauses 1, 2, 3 and 4 of this report, be approved. 

- CARRIED UNANIMOUSLY 


B. Manager's Report 

(November 28, 1978) 

Demolition of Dwelling at 
425 West 10th Avenue 

MOVED by Aid. Gibson 

THAT the recommendation of 
in this report, be approved. 


the City Manager, as contained 
- CARRIED UNANIMOUSLY 


C. Manager's Report 

(November 24, 1978) 

Local Improvements on the 
"Initiative Principle" 

MOVED by Aid. Puil 

THAT the recommendations of 
in this report, be approved. 


the City Manager, as contained 
- CARRIED UNANIMOUSLY 


D. Manager's Report 

(November 24, 1978) 

Proposed Rezoning - Former C.P.R. 
Right-of-Way (Kitsilano Point) 

MOVED by Aid. Puil 

THAT the recommendation of the City Manager, as contained 
in this report, be approved. 

- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

E . Manager ' s Report 

(November 22, 1978) 

Rezoning Application - 

S/E. Corner 16th and Burrard 

Prior to considering this report. Council noted a delegation 
request from Mr. P. A. Grant, Architect, to appear before Council 
on behalf of his client Mr. G. Elmitt, the applicant. 

MOVED by Aid. Gerard 

THAT consideration of this report be deferred to the next 
meeting of Council on December 12, 1978, to permit the delegation 
to be heard. 

- CARRIED UNANIMOUSLY 


F . Manager ' s Report 

(November 21, 1978) 

R.R.A.P. Projected Staff and 
Budget Requirements - 1979. 

Mr. R. R. Youngberg, Associate Director of Planning, 
answered questions from Council on this report. He indicated 
there are a large number of pending applications to be completed 
and he further stated that it takes one to two months to get 
approval for additional staff if needed. 

MOVED by Aid. Puil 

THAT alternative 'b' be chosen to cover the period from 
January - March 1979, as outlined in the City Manager's report 
dated November 21, 1978, on Projected Staff and Budget Require- 
ments for the Residential Rehabilitation Assistance Program (1979) . 

- CARRIED 

(Aid. Brown, Ford, Gibson and Harcourt opposed) 


MOVED by Aid. Puil 

THAT the following recommendations of the Director of 
Planning be amended and then approved as follows: 

The Director of Planning be instructed to report back 
to Council before the end of February, 1979, regarding 
staff and budget requirements for the continuation of 
R.R.A.P. Administration by the City. 

City Council advise the appropriate Federal Minister of the 
urgent need to determine the results of the City's 
application for Special Area Designation and to be 
advised of any proposed Program design changes in order 
that the City may determine its staff and budget require- 
ments for the continuation of RRAP Administration in 197 9. 

♦U nderlining denotes T^jnendment . - CARRIED UNANIMOUSLY 


G. Manager's Report 

(November 21, 1978) 

Immunization Fees 

MOVED by Aid. Bellamy 

THAT the recommendation of the City Manager, as contained 
in this report, be approved. 

- CARRIED UNANIMOUSLY 


Regular Council, November 28, 1978 
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H . Manager ' s Report 
(November 7, 1978) 

Street Cleaning - 

500 Block West 7th Avenue 

MOVED by Aid. Harcourt 

THAT this report be received for information. 

- CARRIED UNANIMOUSLY 


I . Manager ' s Report 

(November 27, 1978) 

Phase 2, Area 6, False Creek, 

Ground Leases and Start of Construction 

MOVED by Aid. Harcourt 

THAT the recommendation of the City Manager, as contained 
in this report, be approved. 

- CARRIED UNANIMOUSLY 


J. Manager's Report 

(November 28, 1978 ) 

Jericho Hangar Six: 
Removal of Sculpture Works 

Council, on November 21, 1978, requested the City Manager 
to report on any assistance the City could provide to the Ne 
Chi Zu Guild by: 

a) loaning of equipment to move the sculptures from 
Hangar Six to an alternate location; 

b) finding temporary storage space for these sculptures. 

In a Manager's report dated November 28, 1978, the City 
Engineer reported for information on the estimated cost of 
removing and storing the sculptures and providing work space 
for the Guild. The report estimated that, based on the 
information available at the time of writing, about $25,000 
would be required to move all of the material and over 5,000 
sq. ft. of storage space would be required, which would cost 
$1,000 per month. If work space were to be provided the rental 
would be $2,000 per month. The City Engineer advised that, since 
the report was written, the Ne Chi Zu Guild has stated it is willing 
to relieve the City of any liability for damage or loss to the 
materials and also to reduce the list of items to be moved, 
thereby reducing the cost to $10,000. 

Mr. David Weston, representing the Guild stated that the 
current situation with respect to Granville Island is that 
applications for space are not being accepted at this time, and 
even if they were, there is no space sufficiently large enough 
to accommodate the Guild. Mr. Weston also stated that there 
is space available in Hangar #8 at Jericho but the Park Board 
is unwilling to allow the Guild to use this Hangar. 


Cont 'd . . . 


473 


Board of Administration, December 18, 1970 (FINANCE - 2) 

Clause 2 continued 

At present, the affiliated groups of the Vancouver Museums and 
Planetarium Association are: 

The Archaeological Society of British Columbia 
Vancouver Natural History Society 
Vancouver Historical Society 

Vancouver Centre of the Royal Astronomical Society of 
Canada 

The World Ship Society of Western Canada. 

It might be noted that the The World Ship Society of Western Canada 
became an affiliated organization as of November 3rd this year. 

The Vancouver Museums and Planetarium Association and the 
Greater Vancouver Civic Museum and Planetarium Board are sat- 
isfied with the arrangement of March 24 and hope it will con- 
tinue. I attach a copy of a letter from Mrs. W.T. Lane, 
President of the Vancouver Museums and Planetarium Association to 
this effect. 

RECOMMENDED that the arrangement approved by Council on March 
24th regarding admission privileges to affiliated organizations 
of the Vancouver Museums and Planetarium Association, and the 
Association itself, be continued." 

Your Board RECOMMENDS the foregoing recommendation of the Acting 
Director of Museums and Planetarium be adopted. 


3 . Schedule of Rental Rates and 
Theatre License Agreement 

The Queen Elizabeth Theatre and Playhouse 
September 1, 1971 to August 31, 1972. 

The last upward revision of rental rates was in 1966 with the exception 
of a 25% increase in rentals for commercially sponsored films and closed 
-circuit television showings approved and put into effect September 1, 
1970. Rising wage costs have made it necessary to increase all other 
rental rates by 25% effective September 1, 1971. 

The proposed schedule attached sets out the higher rates and takes into 
account the increasing role of the Travel /Adventure Films and the trend 
towards increasing use of theatres for Closed-Circuit Television view- 
ings of major sporting and theatre events. Films and television showings 
are listed in separate categories in the new schedule. 

The new rate for Closed-Circuit Television showings is recommended to 
have effect from January 1, 1971. 

Experience has shown that the thirty day period prior to any event 
allowed for cancellation without forfeit is too short. A sixty day 
period is recommended with no refund of deposit for any reason after 
that time. This will require a new Clause 8 to be inserted in the 
Theatre License Agreement. 


cont ' d 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 
Jericho Hangar #6 (Cont'd) 

Mr. D. Sutcliffe, representing the Granville Island Trust 
stated that, in his opinion, the amount of space required by 
the Guild is out of scale with the proposed development. 

MOVED by Aid. Kennedy 

THAT a discretionary fund of $10,000 be set-up from 
Contingency Reserve and the City Manager be authorized to expend 
up to this amount for all costs related to removal of the material 
from Hangar #6 and initial rental of appropriate storage space. 

- LOST 

(Aid. Bellamy, Brown, Ford, Gerard and Puil opposed) 


MOVED by Aid. Kennedy 

THAT the Mayor be requested to discuss the matter of storage 
and work space for the Ne Chi Zu Guild with the Granville Island 
Trust and the Park Board, in an effort to come to a satisfactory 
solution to this problem. 

- CARRIED UNANIMOUSLY 


I. Part Report of Standing Committee 
on Community Services. 
(November 23, 1978) 


Prenatal Services 
(Clause 1) 


MOVED by Aid. Bellamy 

THAT the recommendation of the Committee, as contained in 
this clause, be approved. 

- CARRIED 

(Aid. Puil opposed) 


CIVIC RECOGNITION - Mrs. Verna Hayward 

At this point in the proceedings the Council recognized 
Mrs. Verna Hayward - Secretary to the Aldermen - who is 
retiring from the City Service on November 30, 1978, after 
eighteen years. 

The Mayor presented a pendant bearing the City crest 
to Mrs. Hayward, and Alderman Brown gave her a bouquet of 
pink carnations and roses. Mrs. Hayward responded in warm 
appreciation. 


The Council recessed at 3:45 p.m., and following 
an 'In Camera' meeting in the Mayor's Office, 
reconvened in the Council Chamber at approximately 
4.35 p.m. with Mayor Volrich in the Chair and the 
same Members present. 
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DELEGATIONS 


Acquisition of 4 05 W. 10th Avenue 
Open Bible Chapel Society 

Council on November 21, 1978, approved a request from the 
Open Bible Chapel Society to address it when the report on the 
purchase of the Society's property by the City was before Council. 

In a report dated November 23, 1978, the City Manager 
submitted for consideration a report of the Supervisor of Properties. 
The report stated that the City and the Open Bible Chapel have not 
been able to agree on a purchase price for this property. The 
Supervisor of Properties recommended that the Council purchase the 
church property for $110,000 based on replacement cost new, plus 
land value. This offer is supported by an independent appraisal. 

The Open Bible Chapel Society is asking for the sum of 
$450,0 00 as an all inclusive settlement based on two independent 
appraisals, one of $44 0,000 and the second in the amount of 
$462,000. In addition the Society is asking for rent free possession 
of the building on the site for six months while its new church is 
being built. 

The Reverend H.D, Schroeder read from a brief circulated to 
Council requesting Council to accede to its request that the 
City purchase its property at 405 West 10th Avenue for $450,000. 

MOVED by Aid. Harcourt, 

THAT the Supervisor of Properties be authorized to make 
a final offer to the Open Bible Chapel Society to purchase its 
property at 405 West 10th Avenue at a cost of $430,000. In 
addition, the Society be granted rent free possession of the 
building on this site for six months while their new church is 
being built. 

- CARRIED UNANIMOUSLY 


Proposed New P.N.E. Stadium and 
Multiplex Proposal 

At the 'In Camera' meeting earlier this day Council agreed to 
discuss its previous action on the proposed new P.N.E. stadium 
and multiplex proposal in Open Council. 

Reference was made to the Director of Planning 's letter to 
consultants asking for proposals with respect to a study of alternate 
options for the location of a major regional stadium and exhibit 
facilities at an estimated cost of $30,000. 

MOVED by Aid. Kennedy, 

THAT Council defer any further action on this whole matter 
pending reconsideration in 197 9 of its previous actions. 

- carried 

Alderman Harcourt challenged the ruling of the Chair that 
the above motion was in order. The Mayor put the question "shall 
the ruling of the Chair be sustained?" 

The ruling of the Chair was sustained with Aldermen Brown, 
Ford, Gibson, and Harcourt opposed. 

The ruling of the Chair having been sustained the motion of 
Alderman Kennedy was put and CARRIED with Aldermen Brown, Ford, 
Gibson, and Harcourt opposed. 
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COMMITTEE OF THE WHOLE 

MOVED by Aid. Puil, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Puil, 
SECONDED by Aid. Kennedy, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 

BY-LAWS 

1. BY-LAW TO AMEND BY-LAW NO. 3575, 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW (District Schedules) 

MOVED by Aid. Puil, 
SECONDED by Aid. Ford, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Puil, 
SECONDED by Aid. Ford, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


2. BY-LAW TO AMEND BY-LAW NO. 3575, 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW (Vicinity of Commercial/ 
Victoria Diversion) 


MOVED by Aid. Har court, 
SECONDED by Aid. Gibson, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Gibson, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


3. BY-LAW TO AMEND BY-LAW NO. 4810, 
BEING THE SIGN BY-LAW (Cedar 
Cottage Area) 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Gibson, 

THAT the By-law be introduced and read a first time. 


- CARRIED UNANIMOUSLY 
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BY-LAWS (Cont'd) 

By-law to Amend By-law No. 4810, 
being the Sign By-law (Cedar 
Cottage Area) (Cont'd) 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Gibson, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


4. BY-LAW TO AMEND BY-LAW NO. 3575, 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW (Temporary Parking Lots) 

MOVED by Aid. Brown, 
SECONDED by Aid. Gerard, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Brown, 
SECONDED by Aid. Gerard, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


5. BY-LAW TO AMEND BY-LAW NO. 3614, 
BEING THE LOCAL IMPROVEMENT 
PROCEDURE BY-LAW 


MOVED by Aid. Kennedy, 
SECONDED by Aid. Bellamy, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Kennedy, 
SECONDED by Aid. Bellamy, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 


- CARRIED UNANIMOUSLY 
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6. BY-LAW TO AMEND BY-LAW NO. 2193, 
BEING THE FIRE BY-LAW 


MOVED by Aid. Ford, 
SECONDED by Aid. Har court, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments . 

There being no amendments, it was 

MOVED by Aid. Ford, 
SECONDED by Aid. Harcourt, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


7. BY-LAW TO AMEND BY-LAW NO. 44 50, 
BEING THE LICENSE BY-LAW 
(Liveaboard License Fees) 


MOVED by Aid. Brown, 
SECONDED by Aid. Puil, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Brown, 
SECONDED by Aid. Puil, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


MOTIONS 


A. Establishment of 2 Foot Strip of 
City-Owned Property on East 7th 
Avenue for Lane Purposes 

MOVED by Aid. Brown, 
SECONDED by Aid. Puil, 

THAT WHEREAS the City of Vancouver is the registered owner 
of Lot 3, Block 112, District Lot 264A, Plans 442 and 1771; 

AND WHEREAS it is deemed expedient and in the public 
interest to establish a portion of the above described lands as 
lane ; 

THEREFORE BE IT RESOLVED that the south two feet of Lot 
3, Block 112, District Lot 264A, Plans 442 and 1771, be and the 
same is, hereby established for lane purposes and declared to 
form and constitute portion of lane. 


- CARRIED UNANIMOUSLY 


G3S 
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MOTIONS (Cont'd) 


B. Allocation of Land for Lane Purposes 
NIO' of Lot 22 of Subdivision 'D', 
Block 156, D.L. 264A, Plan No. 616 & 
1771 


MOVED by Aid. Brown, 
SECONDED by Aid. Puil, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for lane purposes: 

North 10 feet of Lot 22 of Subdivision 'D', Block 156, 
District Lot 264A, Plan No. 616 & 1771 

deposited in the Land Registry Office, in the City of Vancouver, 
Province of British Columbia; 

AND WHEREAS it is deemed expedient and in the public 
interest to accept and allocate the said land for lane purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be and the same is hereby accepted and allocated for 
lane purposes and declared to form and constitute portion of 
lane . 


- CARRIED UNANIMOUSLY 


ENQUIRIES AND OTHER MATTERS 


Alderman Har court 
Tragic Incident in 
San Francisco 


referred to the recent tragic 
shooting of the Mayor and another 
City official in San Francisco 
and requested that the Mayor send 
Council's sincere regrets and 
condolences to the people of 
San Francisco. The Mayor indicated 
that his office has already done 
so. 


The Council adjourned at approximately 5:50 p.m. 


* * * 
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MANAGER'S REPORT 


SUPPORTS DEL. 1 
COUNCIL NOV. 28/78 


Date November 23, 19 78 


TO: 


Vancouver City Council 


CLASSIFICATION: 


CONSIDERATION 


SUBJECT : 


Acquisition of 405 West 10th Avenue, 
Open Bible Chapel Society 


The Supervisor of Properties reports as follows: 

"Council approved the purchase of the north side of 10th 
Avenue for parking purposes February 13, 1973; in this 
connection, on February 24, 1976, City Council authorized 
purchase of the church property at 405 West 10th Avenue, 
legally described as Lot 9, Block 360A, D.L. 526, Plan 1277, 
owned by the Open Bible Chapel Society for City-owned Lots 5, 
6, and 7, D.L. 334, Plan 13993 by exchange for City-owned 
land in Champlain Heights. 

The church property comprises a two-storey, full basement, frame 
structure with a main floor area of 3,960 sq.ft., erected in 1930 
on a lot 49.5' X 125', zoned RM-3. Condition of the building is 
good for age and type. 

The approval of the exchange was on the basis of the Society's 
property having a value of $394,450., which was current market 
value of the land plus replacement cost new of the church building, 
which would have been inclusive of all costs at that time. The 
City land in Champlain Heights was estimated to have a market 
value of $1,000,000. and the Society was prepared to pay the 
City the difference of $605,550.00. 

However, the Society encountered difficulties in obtaining 
financing and approval for their proposed development at a public 
hearing. After a third City Council extension of time to complete 
the exchange, on October 25, 1977, the Society, by letter dated 
November 23, 1977, relinquished their right to the property in 
Champlain Heights. 

Subsequently, negotiations have proceeded on the basis of the 
City purchasing the Society property with some lease-back 
arrangement while a new church was completed. 

It is noted that the owner of the lot west of the church had 
committed his property for church development and sold to the 
City only on the basis that the church would not lose the benefit 
of assembly of the 100' corner site. 

The Society, through Rev. Schroeder, has taken the position that 
the acquisition of their property should be on the basis of current 
(1978) new replacement cost of the building, plus market value 
of the land to compensate for the higher costs of construction by 
reason of the delay caused by their willingness to accommodate the 
City purchase of their property. 

Recently, the church relocated most of its function to temporary 
facilities in Surrey, pending the erection of a new building in 
that municipality. 

After lengthy negotiations, by letter, dated August 30, 1978, 
the Society was advised that the Supervisor of Properties was 
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prepared to recommend to City Council that the church property 
be purchased for $410,000., based on replacement cost new plus 
land value. This offer was supported by an independent appraisal 
and the Supervisor of Properties is of the opinion that the amount 
constitutes adequate compensation for a settlement price inclusive 
of all claims . 

The Open Bible Chapel Society by letter dated October 25, 1978, 
have asked for the sum of $450,000. as an all-inclusive settle- 
ment based on two independent appraisals, one of $440,000. and 
the second in the amount of $462,000. In addition, they have 
asked for rent free possession of the building for six months 
while their new church is being built. 

Referring to the City's independent appraisal, the following 
estimates are provided: 

(1) Land value as if vacant $125,000. 

(2) Replacement cost new of the 

existing structure 275 , 000 . 

$400.000. 


Concurrent with this report. Reverend H. D. Schroeder, the 
pastor of the Open Bible Chapel will appear as a delegation. 

Source of f u n ds for acquisition purposes is Code 561/3102 - 
Land Purchase Fund for future Civic purposes." 

The City Manager submits the foregoing report of the Supervisor of 
Properties for CONSIDERATION. 


FOR COUUai kaiQil 
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MANAGER'S REPORT COUNCIL NOV. 28/78 


DATE November 20, 1978 

TO: Vancouver City Council 

SUBJECT: Street Lighting on Skeena St. from Dundas to Cambridge Streets. 

CLASSIFICATION: CONSIDERATION 

The City Engineer reports as follows: 

"After hearing a delegation from the owners on Skeena St. from Dundas to Cambridge 
Streets regarding the reduction of their street lighting, when the lighting was 
relocated to be clear of the paving project. Council requested a report on the 
costs of alternative lighting systems. 

The following is a tabulation comparing two alternative lighting systems with 
standard residential lighting (C) : 


No. of lights 
Size of Lamps 
Height of Pole 
Spacing 

Average Illumination 

Ongoing Operating 
Costs (1978 rates) 

Replacement Cost 


A 

Previous 
Lighting 


450 watts 

30 feet 

130 feet 
1.6 footcandles 
$460/yr(200%) 


$7000 


B 

Alternative 
4 

450 watts 

30 feet 

180 feet 
1.1 footcandles 
$300/yr (130%) 

$1000 


Existing Lighting 
(Standard) 


290 watts 

25 feet 

180 feet 
0.6 footcandles 
$230/yr(100%) 





If lighting similar to the previous lighting is installed all foundations will 
have to be removed and the underground wiring extended and modified to feed the 
additional lights. 

If the alternative lighting (column B) is installed, adapters will be installed 
on the existing foundations and the poles and luminaires replaced. No change 
would be required to the underground wiring. The resulting illumination would 
be approximately double the standard. 

As stated in the VJhite Paper on Municipal Services, I will draw Council's 
attention to improvements which are more costly to instal and maintain than the 
standard improvements. In this project, the additional installation and on- 
going maintenance costs will be paid by the taxpayers at large, most of whom 
are provided with standard lighting. In addition the alternative systems 
(A. and B) will consume 130% and 50% respectively more energy than the existing 
standard lighting (C) . 

If Council approves a project to replace the existing lighting, funds are available 
in the Street Lighting Capital Budget. (Account #218/7906) 


I submit for Council's CONSIDERATION the following alternative street lighting 
proposals for Skeena St. from Dundas to Cambridge Streets: 

A) At an estimated cost of $7000, re-instal lighting similar to the thorough- 
fare lighting that was removed. 

B) At an estimated cost of $1000 instal an improved lighting system or 

C) Retain the existing residential lighting which meets the minimum recommended 
practice. 


The City Manager does not recommend alternative (A) . He submits for 
CONSIDERATION the choice between (B) and (C) . 

FOR COUNCil ACTION SEE P;,3E{S) 


Board of Administration, December 18, 1970 


(FINANCE 
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Clause 3 continued 

The new schedule is submitted for approval eight months in advance to 
give the lessees adequate notice of the proposed increases . 

The Vancouver Civic Auditorium Board approved the new rate schedule at 
its meeting on December 4, 1970. 

The Theatre Manager recommends ratification of the Schedule of Rental 
Rates and change of Clause 8 of the Theatre License Agreement as set 
out in the Summary of Changes and revised Schedule circulated to mem- 
bers of City Council to be effective September 1, 1971 to August 31, 
1972 with the rates set out in Class V effective January 1, 1971 to 
August 31, 1972 . 

Your Board RECOMMENDS adoption of the Theatre Manager's report. 


4. Offer to Purchase 
Planetarium Show 

The Acting Director of Museums reports as follows: 

"During the Summer and Autumn of 1970, the H. R. MacMillan 
Planetarium presented an original production entitled "The 
Taurus Incident." This show was entirely written and produced 
by the staff of this Planetarium and was extremely well received 
by the public. Over 110,000 people saw it. In addition, 
several other planetarium directors saw it and it was widely 
discussed at Planetarium Conferences throughout North America. 

There are now in excess of 1,000 planetariums in the world, of 
which some 50 are of the major size, such as the Vancouver 
Planetarium. Strangely enough however, there has been very 
little interchange of ideas, shows, and technical information 
between them. A planetarium show is not like a film which can 
be instantly packaged and distributed with ease . 

There are now signs that the situation is improving. A new 
company has been established, called Omnitheatre Ltd., to 
produce planetarium shows for world-wide distribution. Its 
president is Dennis Gallagher, formerly the Director of the 
Manitoba Museum of Man and Nature Planetarium in Winnipeg. 

In a recent letter to the Greater Vancouver Civic Museum and 
Planetarium Board, Omnitheatre Ltd. offered to purchase the 
rights to "The Taurus Incident" for a ten-year period. This 
offer is completely without precedent in the planetarium field 
and is, I believe, a very high compliment to the staff of the 
H.R. MacMillan Planetarium. 

This offer was discussed at the November 18 meeting of the 
Board and after discussion, the Board in part 

'resolved that whereas Omnitheatre Ltd. has submitted an 
offer to purchase certain rights of reproduction and resale 
of the H.R. MacMillan Planetarium production, "The Taurus 
Incident" for a period of ten years; 

AND WHEREAS the Greater Vancouver Civic Museum and Planetar- 
ium Board support, if mutually agreeable terms and conditions 
can be arranged, the sale of rights of reproduction and resale 

cont 'd 
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MANAGER'S REPORT, NOVEMBER 24, 1978 (WORKS: Al - 1) 


WORKS & UTILITY MATTERS 

RECOMMENDATION 


1. Closure of Portion of Lane South of Eveleigh Street from Thurlow Street to 
Dead-End East Abutting Lot 26, Block 2, District Lot 185, Plan 92 

The City Engineer reports as follows: 

"An application has been received from the owners of Lot 26, Block 2, District Lot 18 
Plan 92, to purchase the lane abutting Lot 26. The applicant wishes to consolidate 
the lane with their adjacent properties to form a building site for the proposed 
"Bentall FOUR" development. 

I Recommend That all that portion of lane dedicated by the deposit of Plan 92 lying 
between the northerly production of the easterly and westerly limits of Lot 26, 
Block 2, D.L. 185, Plan 92, be closed, stopped up and conveyed to the abutting 
owner subject to the following conditions: 

(a) The applicant to pay $200 000 in accordance with the recommendation of the 
Supervisor of Properties. 

(b) The closed portion of lane to be consolidated with the abutting lands. 

(c) Arrangements to be made to the satisfaction of the City Engineer for the 
relocation of utilities at the applicant's expense or the provision of 
easements to contain them. 

(d) Arrangements to be made to the satisfaction of the City Engineer for the 
removal of the existing lane entrance at Thurlow Street and the restoration 
of the boulevard. 

(e) Any easements to be to the satisfaction of the City Engineer and Director of 
Legal Services." 

The City Manager RECOMMENDS that the foregoing recommendation of the City Engineer 
be approved. 

2. Extension of Existing Sewer on Trutch Street from 2nd Avenue to Lane South of 
2nd Avenue 


The City Engineer reports as follows: 

"Renovations at 1846 Trutch Street uncovered an existing sewer connection originating 
at the adjoining property to the north (1836 Trutch Street) and combining with the 
building sewer of 1846 Trutch Street which discharges into the 3rd Avenue sewer main. 
The owners of 1836 Trutch Street are prepared to redirect their plumbing towards a 
new connection on Trutch Street and remove the present illegal connection through 
their neighbour's lot. The existing spur sewer on Trutch Street should be extended 
to provide an outlet for this new connection. Pluifflbing By-Law No. 4068 (November 1, 
1963) states In Part 2.3.5: 

' (5) Spur sewers may be constructed by the City Engineer at the 

expense of the City to serve any lot established upon a plan 
of subdivision duly filed under the provisions of the Land 
Registry Act at the date of this by-law, provided that the 
construction of each such sewer shall first have been 
authorized by the resolution of City Council. ' 

The estimated cost of this work is $6 500. 

I recommend that $6 500 be appropriated from Sewers Capital Account 118/7905 'System 
Upgrading - Unappropriated' for this sewer extension." 

The City Manager RECOMMENDS that the foregoing report of the City Engineer be approve 
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3. Pedestrian Crossing over CP. Rail Tracks North of Sixth Avenue at Ash Street 
The City Engineer reports as follows: 

"Parking for recreational and llveaboard members of the Heather Civic Marina, False 
Creek, Phase I, Is on a lot between Sixth Avenue and the railway right-of-way at 
the foot of Ash Street. The marina Is directly north of the lot and patrons, once 
on foot, are Inclined to take the shortest route although It Involves crossing CP. 
rail tracks Illegally. The nearest public crossing Is at the Heather entrance, 
700 feet to the west. The establishment of a private pedestrian crossing over the 
tracks Immediately north of the parking area would greatly Improve the existing 
situation as It would authorize appropriate signs and a standard walkway. The 
cost of this crossing Is estimated at $4 000. Funds have been previously appropriated 
and are available In Account 316/2551. 

In order to provide a private crossing at this location, the City must enter Into 
an agreement with the CP.R. 

I recommend that: 

(a) The Director of Legal Services be authorized to arrange a private pedestrian 
crossing agreement with the Canadian Pacific Railway Company and to sign the 
agreement on behalf of the City. 

(b) The City Engineer be authorized to arrange for construction of the said 
crossing. 

(c) The City pay an amount up to $4 000 for construction costs." 

The City Manager RECOMMENDS that the foregoing recommendation of the City Engineer 
be approved. 


4. Budget for Engineering Consultant for Leachate Collection and Disposal System 
at Landfill — 

The City Engineer reports as follows: 

"On January 10, 1978, Council approved a report recommending the appointment of 
Dayton & Knight Ltd. as consultants for this project. Their estimated fee of 
$55 000 was also approved as part of the 1978 Basic Capital Budget at that time. 

Due to required additional and unanticipated work as outlined below, the consultant's 
fee is now estimated to be $70 000 of which $48 262 has been expended to date: 

(a) Need to provide additional detailed technical information to the Pollution 
Control Branch in support of our operating permit. 

(b) Additional monitoring work that is necessary to confirm assumed theoretical 
parameters used for the first stage works but necessary to design leachate 
works for future landfill areas. 

(c) Initial field work requiring longer to complete due to adverse conditions. 

(d) Additional work necessary due to greater than anticipated foundation problems 
encountered during installation of pumping station. 

Funds for this work are available in the 1977-81 Capital Plan. 

The City Engineer recommends that Account 160/1201 be increased from $55 000 to 
$70 000 to cover the cost of the additional work required." 

The City Manager RECOMMENDS that the foregoing recommendation of the City Engineer 
be approved. 
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5 . Metrication - Local Improvement Procedure By-law (Second Stage) 


The City Engineer reports as follows: 

"Council on July 25, 1978, approved metrication of most of the provisions of the 
Local Improvement Procedure By-Law. The amending by-law was passed on September 12, 
1978. 

The one change not made at that time was with respect to setting flat (Property 
Owner's) rates for two or more projects of a like nature, based on the average cost. 
The Vancouver Charter specifically refers to 'flat rates per foot frontage.' The 
Law Department advise that an Order -in-C6uncil under Section 181 of the Charter 
should be sought to authorize setting such rates either per foot frontage or per 
metre frontage. The Charter reference is 508(c) and the By-Law reference are 
51B (1) and (2). 

I recommend that the Director of Legal Services be authorized to apply for the 
Order-in-Council and requested to bring forward, when such Order has been made, 
the related amending by-law." 

The City Manager RECOMMENDS that the foregoing recommendation of the City Engineer 
be approved. 

6 . Underground Wiring in Stanley Park from Coal Harbour to 
Brockton Point, under the Power and Telephone Line 
Beautif ication Fund Act 


The City Engineer reports as follows: 

"In 1972 the Board of Parks and Recreation requested City Council to arrange for 
the undergrounding of power and telephone lines in Stanley Park from Coal Harbour 
to Brockton Point under the Provincial Power and Telephone Line Beautification 
Fund Act, and to bear the City's one third of the cost of the project. City 
Council approved this proposal on September 6, 1972. Cost to the C±t^ was esti- 
mated at $113,300. Funds were provided from the 1973 Supplementary Capital Budget. 

The delay in advancing this project has been due to the limited engineering staff 
available to B.C. Hydro for the detailed planning of the underground projects, all 
of which is additional to their heavy ongoing workload. At the City's request, 
other undergrounding projects such as Water Street, Pender Street, Champlain 
Heights and more recently False Creek, have been given priority. 

Considerable preparatory work has been required on the part of Hydro staff in 
reviewing the Stanley Park project with their customers (viz., tltie Park Board, the 
Vancouver Rowing Club, the Royal Vancouver Yacht Club, HMCS Discovery and several 
oil companies who have barges in Coal Harbour) to overcome problems with their 
service connections. 

As earlier estimates for undergrounding projects have proven to be low, the 
Stanley Park estimates have been revised to reflect this experience in addition 
to the increase due to inflation. 

The detailed estimates and letters of commitment to pay a one third share of the 
costs which are required with our application have been received from both the 
B.C. Hydro and the B.C. Telephone Company. 

The cost of the work is now estimated as follows: 


Total Cost 


City Share 


B.C. Hydro work (shareable) 


$801,421 


$267,140 


B.C. Telephone Company work (shareable) 


22,840 


7,613 


Service connection work on Park 
buildings (non-shareable) 

Total 


$846,508 


22,247 


$297,000 


22,247 
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Clause No. 6 cont'd ; 

Funds for the City share of the cost are available in unappropriated Underground- 
ing Capital Funds. 

The Superintendent of Parks and Recreation is in full agreement with the under- 
grounding project. 

It is recommended: 

(a) that the City of Vancouver proceed with the undergrounding of the overhead 
utility wiring along the perimeter of Stanley Park from Coal Harbour to 
Brockton Point at a total estimated cost of $846,508.00, with $801,421.00 
to be shared equally between the B.C. Hydro and Power Authority, the City 
of Vancouver and the Province of British Columbia, and $22,840.00 to be 
shared equally between B.C. Telephone Cotiq)any, the City of Vancouver and 
the Province of British Columbia, pursuant to the Power and Telephone Line 
Beautification Fund Act. 

(b) that the City make application to the Provincial Department of Finance 
for approval of the project under the Act. 

(c) that $297,000, which includes the City's non-shareable cost of $22,247, 
be appropriated for the City's share from accounts 250/7902 - 'Provision 
for Stanley Park - Unappropriated' and 250/7901 'Underground Wiring 
Unappropriated' ." 

The City Manager RECOMMENDS that the above recommendations of the City Engineer 
be approved. 

7. Tender No. 30-78-5 - Supply, Delivery and 
Installation of a Telemetry System 

The City Engineer and Purchasing Agent report as follows: 

"Tenders for the supply, delivery ard installation of a new telemetry system were 
opened by the City Clerk on September 18, 1978 and referred to the City Engineer 
and Purchasing Agent for report. 

The City has a telemetry system which reads the pressure at 14 critical points in 
the City's water system and transmits the information to central recorders at the 
Manitoba Yards. In the event of a break in a main or a surge in pressure, the 
equipment sounds an alarm and repairmen are dispatched. The existing equipment 
is no longer reliable and spare parts are not available. 

An enlarged telemetry system is now required to nonitor both the water and sewer 
systems. Tiie Waterv^orks portion must now be expanded to 22 stations for better 
recording of the water lystem operation and the pressure in the mains must be 
controlled from the Watsrworks Office to minimize the damage and danger in the 
event of an emergency. 

For the Sewer system, the telemetry system will read the levels of sewage in the 
pump stations and indicate pump failures. Pump failure or a high level signal 
will set off an alarm in the Waterworks Office and a repair crew will be dis- 
patched to avoid sewer overflow. 

Three bids were received for this equipment. The working copy of the tabulation 
of bids is on file in the Purchasing Agent's Office. The recommended bid is low 
and contains the highest amount of local content. 

Funds are available in the Capital Appropriations. 

We recommend acceptance of the low bid for the supply, delivery and installation 
of a telemetry system including the micro-computer optional extra from B.C. A. 
Industrial Controls Limited, at a total cost of $355 420.53 plus Provincial Ta.i." 

The City Manager RECOMMENDS that the recommendation of the City 
Engineer and the Purchasing Agent be approved subject to a contract 
satisfactory to the Director of Legal Services. 



A-4 

Manager's Report, November 24, 1978 . . . (BUILDING: A-4 - i) 
BUILDING AND PLANNING MATTERS 

RECOMMENDATION 

1. Downtown Eastside N.I. P. Appropriation: Vancouver 
Buddhist Church Gymnasium 

The Director of Planning reports as follows : 
" INTRODUCTION 

The Downtown Eastside N.I. P. Concept Plan was approved by Council on 
September 28, 1976. The Concept Plan allocated $150,000 to improve 
Japanese Cultural Facilities, as a step toward the implementation 
of Policy 12 which states "that encouragement be given to the 
Japanese community to preserve and expand their culture and facilities 
in the area. 

On March 7, 1978 Council approved the appropriation of $50,000 N.I. P. 
funds for the renovation of the Japanese Language School, in 
recognition of the importance of its educational and cultural 
function to the Japanese community. 

PURPOSE OF REPORT 

The purpose of this report is to recommend the appropriation of 
$100,000 N.I. P. funds to assist in the construction of the gymnasium 
portion of the Vancouver Buddhist Church Complex. 

DESCRIPTION OF PROJECT 

The Vancouver Buddhist Church, at 220 Jackson Street, occupies a 
site that has served the Japanese community of the Oppenheimer area 
since 1904, first as a United Church and since 1952 as a Buddhist 
Church. Located at the comer of Jackson and Powell Streets opposite 
Oppenheimer Park, the Church functibns as a Japanese religious and 
social centre, and complements the cultural and educational 
functions of the Japanese Language School. 

In the past year, the Buddhist Church congregation decided to build 
a new Church with improved facilities on their present site, rather 
than rehabilitate the old structure. The decision to rebuild on 
site was made in light of the recent N.I. P. fvinded improvements to 
Oppenheimer Park and the Japanese Language School, the revitalization 
of the Japanese shopping area along Powell Street and the historic 
significance of the Oppenheimer area to the Japanese community. 

The Buddhist Church complex will include a shrine, hall, kitchen 
facilities, gymnasivim and a lounge area for seniors. The gymnasium 
is an integral part of the complex, providing space for religious 
festivals and for social and recreational activities. It will also 
provide a much needed active recreational space for the Oppenheimer 
Area population. 

The total cost of the project is estimated to be $8 00,000 wit h the 
$100,000 N.I. P. funds contributing to approximately 18% of the 
gymnasium portion of the complex. A cost estimate is attached 
(Appendix I) . The Buddhist Church congregation views the N.I. P. 
funds as 'seed money' which has served as an incentive for members to 
make substantial financial contributions to the Church building fund. 

Preliminary planning and pre-construction work are well underway. 
To date development and building permits have been issued, demolition 
of the old structure completed and excavation of the new foundation 
has been initiated. 

In order to meet the N.I. P. requirements for facilities not owned by the 
municipality, the Vancouver Buddhist Church is prepared to enter into 
a legal agreement with the City, assuring access to the gymnasium to 
the area population for a minimvim of eight years, and agreeing to an 
annual review of the rental structure. 
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The Oppenheimer Area Planning Committee has recommended that N.I. P. 
funding be allocated to the construction of the gymnasium portion 
of the Buddhist Church complex. 

The Province of British Columbia and the Central Mortgage and Housing 
Corporation have been advised of this proposal, and concur with the 
recommendations for funding of this project. 

FUNDING 

The funding formula is based on Section D-14 of the N.I. P. Operator's 
Handbook, which states that a facility not owned by a municipality 
is eligible for a federal contribution which is 50% of the 
municipality's total expenditure for the project. The Provincial 
contribution is 50% of the Federal contribution. 

RECOMMENDATIONS 

The Director of Planning recommends: 

A. THAT Council approve the appropriation of $100,000 from the 
Downtown Easts ide N.I. P. Budget Account 896/920;^ (Japanese 
Community Facilities Category) as a capital grant, for the 
construction of the gymnasium portion of the Buddhist Church 
complex, costs to be shared as follows: 

Federal (28.57%) = $28,570.00 
Provincial (14.29%) = $14,290.00 
City (57.14%) = $57,140.00 

B. THAT the City enter into a legal agreement with the Vancouver 
Buddhist Church, satisfactory to the Director of Planning and 
the Director of Legal Services, assuring that the general 
neighbourhood population will have access to the gymnasium in the 
Buddhist Church complex at 220 Jackson Street, for a minimum of 
eight years, and that a review of the gymnasium's rental 
structure will be undertaken annually." 


The City Manager RECOMMENDS that the foregoing recommendations of the 
Director of Planning be approved. 

2. Mount Pleasant N.I. P. - Phase II and Phase III 
Boulevard Tree Planting 

The Director of Planning and the City Engineer report as follows: 

"On September 28, 1976, Council approved the Mt. Pleasant N.I. P. Concept Plan 
which contains a funding allocation to install boulevard trees on local streets 

following completion of N.I. P. subsidized curbs on unimproved blocks in the Mt. 

Pleasant N.I. P. Triangle. 

Installation of the curbing and paving in Phases I and II of the unimproved blocks 
took place during 1978. Installation of Phase III will take place during 1979 
after approval by Council at the Spring Court of Revision. 

This report recommends appropriation of N.I. P. funds to cover the cost of boule- 
vard tree planting following installation of curbs in Phases II and III. Norm- 
ally, boulevard trees are installed as funds permit. In the case of Mt. Pleasant 
N.I. P., without supplementary funds, the large size of the N.I. P. subsidized curb- 
ing program would cause considerable delay In planting boulevard trees. 

The Park Board estimates that 700 trees (l^s" diameter) are required following 
Installation of the 1978 and 1979 curbs. The estimated project total cost Is 
$63,765.00. The Park Board has agreed to undertake this project in the N.I. P. 
Triangle during the 1979 planting season. The ongoing annual maintenance costs 
are estimated to be $4,900.00 (0 $7. 00/ tree) which would be included 1n the 1979 
budget request of the Park Board. 
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The Mt. Pleasant Triangle N.I. P. Committee, C.M.H.C., and the Province have 
concurred with this project. Cost sharing of the recommended $63,765.00 would 
conform to the standard N.I. P. Services/Utilities formula, namely: 


Federal 25% $15,941.25 

Provincial 12.5% 7,970.63 

City 62.5% ^ 39.853.12 

TOTAL $63,765.00 


The Director of Planning and the City Engineer recommend: 

That Council approve up to $63,765.00 to be appropriated from the 
Mt. Pleasant N.I. P. Services/Utilities Account 896/9217 (as per 
the above cost sharing formula) to install boulevard trees after 
streets are curbed in Phases II and III in the Mt. Pleasant N.I. P. 
area." 


The City Manager REC0M^€NDS that the foregoing recommendation of the Director 
of Planning and the City Engineer be approved. 


3. Mount Pleasant N.I. P. - Budget and Staff Alterations 
The Director of Planning reports as follo%fs: 

"The Mt. Pleasant Neighbourhood Improvement Progreun was initiated 
in 19 75. On September 2 8, 1976, Council adopted the Mt. Pleasant 
N.I. P. Concept Plan which contains funding allocations for N.I. P. 
projects and land use policies for future development in the 
Mt. Pleasant N.I. P. Triangle. There is an Implementation Stage 
Administration budget approved to August 31, 1979, when the program 
is terminated. 

The purpose of this report is to recommend budget and staff alterations 
for the Mt. Pleasant N.I. P. program to provide adequate continuing 
administration to the completion of the program "! 

The site office staff positions are a full-time temporary Site 
Office Co-ordinator , temporary Clerk-Typist, and a part-time temporary 
R.R.A.P. Promoter and R.R.A.P. Advisor. This report will deal with 
only the site office budget, the Site Office Co-ordinator and Clerk- 
Typist; R.R.A.P. staff will be reported on separately, as the R.R.A.P. 

program is funded through a separate budget. The Site Office 

Co-ordinator position is approved to August 31, T9T9, "however the 
Clerk-Typist is approved only to' December 31, 1978. 

The site office and staff serve as a base for the following 
activities: finalization of detailed plans and designs for N.I. P. 
projects and preparation of reports to Council to appropriate N.I. P. 
funds; co-ordination of departments and agencies involved in N.I. P. 
implementation; review of N.I. P. accounts amd identification of 
new N.I. P. projects not included in the Concept Plan; citizen 
enquiries and participation; and planning items including developitent 
proposals and land use policies. Nearly 75% of the N.I. P. 
allocation has been committed to specific projects; however, 
detailed implementation of some of the projects will continue into 
1979. Park design and development still needs to be carried out at 
Sunnyside Park, South China Creek Park, the Robson Park Clubhouse 
and the skateboard park. Playground design and development is 
required at Charles Dickens School and the Florence Nightingale School. 

The Director of Planning believes that in view of the planning and 
implementation requirements noted eibove , it would be appropriate to 
extend the site office and Clerk-Typist position to May 31, 1979 and 

provide a revised administration budget to August 31, 1979. Fiinds 
for this revised budget are available from unused funds in the 
existing Mt. Pleasant Implementation Stage Administration accounts. 
The details are contained in Appendix I. 
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Therefore the Director of Planning reconunends: 

A. That the temporary Mt. Pleasant Clerk-Typist II position and the 
Mt. Pleasant Site Office be extended to May 31, 1979. 


B. That the revised Mt. Pleasant N.I. P. Implementation Stage 

Administration Budget from October 1, 1978 to August 31, 1979, 
contained in Appendix I, be approved. Funds for this budget 
are available from unused funds in the existing Mt. Pleasant 
Implementation Stage Administration accounts." 

The City Manager RECOMMENDS that the foregoing recommendations of 
the Director of Planning be approved. 

4. Downtown Easts ide N.I. P. - Budget and Staff Alterations 
The Director of Planning reports as follows: 

"The purpose of this report is to recommend budget and staff alterations 
regarding the Downtox'm-Eastside NeighlDourhood Improvement Program (NIP) . 

The Downtown-Eastside 17IP vras initiated in 1975. Council adopted a 
Concept Plan on September 28, 19 76 which specified the types of 
improvements required and allocated monies to achieve those 
objectives. The total implementation budget was $616,500. 

The total approved administration costs for the Implementation Stage 
of this program is $79,916, of which $58,000 is totally City funds 
derived from the 19 74 previously unappropriated balance of the City's 
Neighbourhood Improvement Program fund. Co\incil approved this 
arrangement on the advice of the Director of Planning who reported 
that while administrative costs are a legitimate expense within 
N.I. P. programs and are cost- shareable with the senior levels of 
government, it was appropriate for the City to assvame the total 
administrative costs of this Downtown-Eastside program in view of the 
very low level of total funding for this area of high priority needs. 
The administration budget and approval of staff expires on December 
31, 1978. 

While nearly 75% of the NIP allocation has been committed to specific 
projects, detailed implementation of some of the projects will continue 
into 1979. The two major remaining projects are (1) the proposed 
Community Health Facilities, which has now involved the Strathcona 
commimity in the discussion and analysis of data on health needs and 
service requirements, and (2) the proposed Social/Recreational 
Facilities, with some investigations being carried out currently by 
this Department, Civic Buildings, Properties Division and Social 
Planning for proposed renovation and use of the ground floor of the 
Victory Hotel. Also, a review of the Land Use Concept Plan and CD-I 
District Schedule has been carried out in 1978, and recommendations 
on this matter will be brought before Council in 1979. And, finally. 
Council has recently established the Downtown Housing Implementation 
Committee, an interdepartmental committee to develop and expedite a 
comprehensive and co-ordinated housing plan for the area. Specific 
instructions were given to the City Planning Department to meet with 
hotel and rooming house owners and operators in the Downtown Core in 
order to develop a modified Residential Rehabilitation Assistance 
Program (RRAP) for the Downtown-Eastside NIP area which would be 
financially attractive to them. 

The Director of Planning believes that in view of the implementation 
requirements noted above, it would be appropriate to extend the 
temporary Downtown-Eastside Planning Assistcint III to December 31, 1979, 
and to provide a budget for this final phase of the Implementation 
Stage. There are approximately $13,000 unused funds in the existing 
Downtown-Eastside implementation Stage Administration^accounts to 
partially fund the proposed 1979 budget of $24,218 (details in 
Appendix I); the balance (approximately $12,000) could be provided 
from Unappropriated City N.I. P. funds. 
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Therefore the Director of Planning recommends : 

A. That the temporary Planning Assistant III (Downtown-Eastside) position, 
scheduled to be terminated on December 31, 1978, be extended to 
December 31, 19 79. 

3. That the Downtown-Eastside N.I. P. Implementation Stage Administration 
F idget from January 1, 19 79 to December 31, 1979, contained in 

vpendix I, be approved. Fxands for this budget are to be obtained 
fiom unused funds, approximately $13,000, in the existing 
Implementation Stage Administration accounts, and the balance, 
up to a maximum of $12,000, from Unapprooriated City N.I. P. 
funds (Account 532/7901)." 

The City Manager RECOMMENDS that the foregoing recommendations of 
the Director of Planning be approved, and that the Director of 
Planning provide a progress report in six months time. 


FOR COUKCIL ACTiCrl SEE PAG£(S)..2?.2 — 
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RECOMMENDATION ; 

1. Downtown-Easts ide N.I. P. 

Franciscan Sisters of the Atonement Daycare 

The Director of Planning reports as follows: 
" INTRODUCTION/PURPOSE OF REPORT 

The Downtown-Easts ide N.I. P. Concept Plan was approved by Council 
on September 28, 19 76. The Concept Plan allocated $130,000 to 
improve social and recreational facilities. The purpose of this 
report is to recommend the appropriation of $1,000 N.I. P. funds for 
the Franciscan Sisters of the Atonement to upgrade and repair the 
swimming/wading pool in their daycare centre . 

DESCRIPTION OF PROJECT 

The Franciscan Sisters of the Atonement Daycare has been operated 
for twenty-five years. Currently the operation, located at 385 
East Cordova Street, is attended by forty children between the ages 
of three to six. The swimming/wading pool is used quite heavily 
during the summer and now requires repair and upgrading. The 
following lists the required repairs/costs: 

Sandblasting $200 

Paint 12 

Filter (small) 155 

Pump 250 

Skimmer 75 

$692 

The Oppenheimer Area Planning Committee has considered this proposal, 
and recommends that up to $1,000 be appropriated for this project to 
ensure that this much-used facility be upgraded. 

The Province of British Columbia and the Central Mortgage and Housing 
Corporation have been advised of this proposal, and concur with the 
recommendations for funding of this project. 

In order to meet the N.I. P. requirements for facilities not owned 
by the municipality, the Federal and Provincial Governments advise 
that a legal agreement between the City and the Franciscan Sisters 
of the Atonement is required to assure public access for a minimum 
period of three years. 

RECOMMENDATIONS 

The Director of Planning recommends: 

A. THAT Council aporove the appropriation of ud to $1,000 from the 
Down town-Easts ide N.I. P. Budget Account 896/9204 (Social and 
Recreational Facilities) as a capital grant, for the repair and 
uograding of the swimming/wading pool of the Franciscan Sisters 
of the Atonement Daycare, costs to be shared as follows: 

Federal (50%) $500.00 
Provincial (25%) $250.00 
City (25%) $250.00. 
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THEREFORE BE IT RESOLVED THAT the Greater Vancouver Civic 
Museum and Planetarium Board recommend to the Vancouver City 
Council that 

a. The City of Vancouver take the necessary steps to 
clarify and determine its legal position as owner of 
the rights of reproduction and resale of "The Taurus 
Incident". 

b. That the Board of Administration enter into 
negotiations with Qmnitheatre Ltd. for the sale of 
such rights of reproduction and resale as are 
deemed desirable: subject to the necessary reserves 
to protect the continued use of "The Taurus Incident" 
by the H.R. MacMillan Planetarium, on the basis of 
outright sale of such rights. 

c. That funds received from this sale, if negotiated, 
be placed in the Museum Trust Fund account.' 

RECOMMENDED that the recommendations of the Greater Vancouver 
Civic Museum and Planetarium Board be approved." 

Your Board RECOMMENDS the foregoing recommendation of the Acting 
Director of Museums be adopted. 

5 . Sunday Observance by 
Shops in Gastown 

The Corporation Counsel and the City Prosecutor report as follows: 

"On December 1, 1970, Council passed the following resolutions: 

'THAT the Attorney General of the Province of 
British Columbia be requested not to issue any fiats 
for prosecution until the Vancouver City Corporation 
Counsel, in consultation with the City Prosecutor, 
investigate the possibility of amending the Vancouver 
City Charter to declare the Gastown area to be a 
designated or historic area with exemptions and 
privileges associated within its boundaries.' 

'THAT the Corporation Counsel and the City 
Prosecutor deal with the action proposed in the 
resolution of His Worship the Mayor respecting Sunday 
operation in Gastown within the provisions of the 
Lord's Day Act; it being understood that the actual 
size of the area affected will be defined and only 
special items permitted to be sold within that area.' 

With respect to the first resolution, the Director of Planning 
advises that a delegation of which he was a member took this 
matter up with the Hon. Wesley D. Black and the Hon. D.R.J. 
Campbell on December 3, 1970. 

With respect to the second resolution, in view of the fact that 
the enforcement of the Lord's Day Act comes under the particular 
control of the Attorney-General who is at present recovering 
from illness, and the fact that the Premier has indicated 
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B. THAT the City enter into a legal agreement with the Franciscan 

Sisters of the Atonement, satisfactory to the Director of Planning 
and the Director of Legal Services, assuring that the general 
neighbourhood ponulation will continue to have the opportunity 
to enroll their children in the Franciscan Sisters of the Atonement 
Daycare for a minimum of three years." 


The City Manager RECOMMENDS that the recommendations of the Director 
of Planning be approved. 


FOR comm mm see page(s)...^^.... 
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PROPERTY MATTERS 

RECOMMENDATION 

1 . Purchase and lease of Lot 21, False Creek 

The Supervisor of Properties reports as follows: 

"On October 17, 1978, City Council approved 
the recommendation contained in the City 
Manager's report of October 13, 1978, concerning 
the sale of a portion of City owned Lot 21 
False Creek to Grenadier Development Ltd. for 
consolidation with Lot A, Block 273, D.L. 526. 
The same report, approved a long term lease, 
with Option to Purchase, of the balance of 
Lot 21 F.C. to Grenadier Development Ltd. 

The Solicitor for Grenadier Development Ltd. 
has now requested that the sale and lease 
with Option to Purchase, be changed from 
Grenadier Development Ltd. to Foremost 
Holdings Ltd. and Bent Etirald. 

The following is an excerpt from the Solicitor's 
letter: 

'We act for Grenadier Developments Ltd. 
and Norwood Construction Ltd. Grenadier 
was to purchase the old Sigurdson 
Building at 1275 West 6th Avenue and 
as well, to obtain by way of purchase 
and lease (with an Option to Purchase 
therein) adjacent property owned by the 
City of Vancouver 

It \7as originally inteded to take title 
in the name of Grenadier. 

For good business reasons and because 
Mr. Bent Ewald has joined the redevelopment 
project as co-owner and as a major tenant, 
the Sigurdson Building is now being 
purchased in the names of Foremost 
Holdings Ltd. (a new company assoicated 
with Grenadier Developments Ltd.) and 
Mr . Bent Ewald . 

It Is therefore desirous and indeed essential 
that the purchase of all the properties 
including that owned by the City take 
place in the names of Foremost Holdings 
Ltd. and Mr. Bent Ewald, instead of 
Grenadier Developments Ltd. and we are 
hopeful that City Council will approve this 
change in name.' 

As neither the sale nor the lease has been finn]i%(^(\, 
it appears reasonable to agree to t!ieir request. It In 
therefore recommended that recommendations (a) 
and (b) of the City Manager's report of October 13, 
1978, approved October 17, 1978, be amended by 
striking out the name Grenadier Development Ltd. 
and inserting the names Foremost Holdings Ltd. and 
Bent Ewald^ The recommendation to read as follows: 


(a) Foremost Holdings Ltd. and Bent Ewald 
to purchase a 30.48 m x 3.048 m (100' 
X 10') portion of City-owned land to the 
rear of Lot A, Block 273, D.L. 526, for 
consolidation with Lot A for the s\m of 
$10,000.00. 
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(b) Foremost Holdings Ltd. and Bent Ewald 
to lease the balance of Lot 21, False 
Creek for a fifty-year term on the following 
basis: 

First 2 years at $20,269.80 per year 
Next 4 years at $24,323.76 per year 
Next 4 years at $28,377.72 per year 
Next 10 years at $32,431.63 per year 

With a rental review in the twentieth year 
and every five years thereafter. The lessee 
to pay as additional rental annually a 
sum equal to taxes as if levied. 

(c) The City to provide the Lessee with an 
option to purchase the leased portion of 
Lot 21, False Creek, for the sum of 
$337,830.00 during the initial six 
years of the lease. 

(d) The lease to commence ninety days after 
approval of the lease by Council. 


With the agreement drawn to the satisfaction 

of the Director of Legal Services and the Supervisor 

of Properties." 

The City Manager RECOMMENDS that the foregoing recommendation 
of the Supervisor of Properties be approved. 

2. Establishing a 2 foot strip of City-owned property 
on East 7th Avenue for lane purposes 

The Supervisor of Properties reports as follows: 

"City Council on July 17, 1973 approved the acquisition 
of Lot 3, Block 112, District Lot 264A, Plans 442 and 
1771, situated on the south side of East 7th Avenue, 
West of Clark Drive, for replotting purposes. The City 
Engineer has now requested that the South 2 feet of this 
lot be established for lane purposes to bring the lane up 
to current standards. 

It is therefore recommended that the South 2 feet of Lot 
3, Block 112, District Lot 264A, Plans 442 and 1771, be 
established for lane purposes and that the Formal Resolution 
establishing the same and submitted concurrently with this 
report be passed by Council." 

The City Manager RECOMMENDS that the recommendation of the 
Supervisor of Properties be approved. 

3. Lease renewal, of Properties situated East and West Sides 
of Arbutus Street, between 15th and 16th Avenues 

The Supervisor of Properties reports as follows: 

"Parcel A, Block 464 and Parcel B, Block 465, both in 
District Lot 526 have been leased for parking for 31 cars 
(approximately $15.00 per stall) by Sonjan Enterprises Ltd., 
for a five (5) year period, at a rental of $128.50 per month 
plus taxes as if levied. (Approximately $481. /month in 1977). 

The lease expires November 30, 1978 and the City Engineer has 
agreed to allow a further five (5) year term, subject to the 
same terms and conditions as the existing lease. 
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MANAGER'S REPORT, NOVEMBER 24, 1978 (PROPERTIES: A9 - 3) 

Clause No. 3 cont'd ; 

Following negotiations with Sonjan Enterprises Ltd., a new 
rental of $600.00 per month (approximately $19.00 per stall, 
inclusive of taxes), has been agreed upon subject to the 
following conditions: 

(a) Lease to be for a period of five (5) years from 
December 1 , 1978 . 

(b) A rental review in two and a half (2%) years. 

(c) Same terms and conditions as contained in the existing 
lease, exclusive of rent. 

The Supervisor of Properties is of the opinion this is the fair 
market rental for the use of this land for parking purposes only 
and therefore recommends that a lease agreement be entered into 
with Sonjan Enterprises Ltd. on the foregoing basis, such agree- 
ment to be to the satisfaction of the Director of Legal Services." 

The City Manager RECOMMENDS that the foregoing reconmendation of the 
Supervisor of Properties be approved. 

4. Lease of subsurface of lane in block bounded by 
Robson, Cambie, Georgia and Beatty Streets 

The Supervisor of Properties reports as follows: 


"A portion of the sub surface of the lane in 
Block 58, D.L. 541 bounded by Robson, Cambie, 
Georgia and Beatty Streets as shown on 
Plan LF 6810, was leased to Sandman Inn 
(Vancouver) Ltd. for 99 years from January 1, 
1974. 

The leased area is utilized as part of the 
Hotel • s underground parking and the rent 
is subject to review as of January 1, 1979. 

After negotiation, the lessee has agreed 
that the rent be increased from $150.00 
per month to $180.00 per month plus taxes. 
Taxes in this instance are included in the 
overall taxes for the Hotel complex. 

The Supervisor of Properties is of the 

opinion that the rent is realistic and in 

accordance with the terms of the lease and 

recommends that for the period January 1, 1979 

to December 31, 1983, that the rent be 

set at $180.00 per month plus taxes as if levied." 

The City Manager RECOMMENDS the foregoing recommendation 
of the Supervisor of Properties be approved. 

FOR COUKCIL mm SEE ¥kClliS03..L - 
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Date November 20, 1978 


TO: 


Vancouver City Council 


CLASSIFICATION: RECOMMENDATION 


SUBJECT : 


Demolition of Dwelling at 
425 West 10th Avenue 


The Supervisor of Properties reports as follows: 

"On February 13, 1973, City Council authorized 
the Board of Administration to negotiate the 
acquisition of Lots 9 to 15, Block 360A, 
D.L. 526 (being the 400 block West lOth Avenue) 
for future civic purposes (parking). 

This property was purchased in 1974 and was rented 
to the Open Bible Chapel on a month-to-month 
tenancy. Reverend Schroeder of the Open Bible 
Chapel, advised that it was no longer economically 
feasible for them to continue to rent 425 West lOth 
Avenue as a lodging house and terminated the 
month to month agreement, effective May 31, 1977. 

Since that time, several attempts have been made 
to make use of the house at 425 West lOth Avenue, 
as follows : 

In June 1977, the Y.W.C.A. investigated the possibility 

of using the house as a Day Care Centre, but later 

advised that this was not feasible because of the 

extensive renovations required by the Health Department. 

The Y.W.C.A. further investigated the possibility 

of using the house as a Transition House for 

battered wives, however, this project never materialized. 

In July 1977, the Supervisor of Properties was 
contacted by Mrs. Naomi Frankenberg of the Greater 
Vancouver Society for the. Prevention of Child 
Abuse, relative to finding a suitable location 
for their Centre. After inspection of the house, it 
was agreed that, subject to Council's approval of 
a lease, the society could be set up in the property 
subject to their carrying out the needed repairs 
and renovations (preliminary estimate of immediate 
costs, new roof, etc. $6,000 to $7,000). 

On January 17, 1973, City Council approved in part 
the lease of 425 West 10th Avenue to the Greater 
Vancouver Child Abuse Prevention Society at a 
nominal rent of $1.00 per year for a period of 
three years; subject to the Society obtaining 
necessary funds from senior governments. The agreement 
to include a six-month termination clause by the 
City in the event that the land was required for 
Civic purposes with a compensation clause allowing 
proportionate return of proven capital expenditures 
in the event of cancellation in less than three years. 

It was agreed that a lease would not be prepared 

by the Law Department until funding from senior 

governments was confirmed. In the meantime, the 

Director of Social Planning requested the 

Society to present plans in order for the renovation 

requirements to be assessed. Following submission 

of their requirements, the Construction and Maintenance 

Division of the Permits and Licenses Department submitted 

an estimate of the complete renovation costs; in 

the realm of between $40,000 and $60,000.00. 
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425 West 10th Avenue 


By letter dated November 3, 1978, the Supervisor 
of Properties has been advised that the Greater 
Vancouver Child Abuse Prevention Society has, 
since July 1977, been unable to obtain funding for 
the cost of renovation and operation and therefore 
are unable to establish when or if they will be 
able to proceed. 

In the event that the Society did not proceed, the 
Director of Social Planning was proposing to use 
the building for a crisis centre which has since 
been located elsewhere and therefore has now 
advised that they have no objection to demolition 
of the building. 

The caretaker at 425 West 10th Avenue left in September 
1978. Since that time, two large windows have been 
removed from the building and there is a good possibility 
that further vandalism will occur without a caretaker. 


In view of the foregoing, and as the property has 
now been vacant in excess of a year and a half, 
and because the poor condition of the building now 
constitutes a fire, health and criminal hazard, 
it is therefore recommended: 

THAT City Council instruct the Director of 

Civic Buildings to arrange for demolition as soon as possible 
of the house at 425 West 10th Avenue. 

It is noted that as this building was previously 
rented and therefore demolition approval, according 
to Section 10.12 of the Zoning and Development By-law, 
will be conditional upon a development permit application 
being submitted showing the proposed redevelopment 
of the site and as the lands in this block were 
purchased for future civic parking, it is further 
recommended : 

THAT the Supervisor of Properties be instructed to 
submit for approval, development and rezoning 
applications as necessary in accordance with the 
Zoning and Development By-law, to use the land for 
temporary parking pending Council's ultimate 
decision upon the type and extent of parking use 
to be put upon the lands." 

The City Manager RECOMMENDS that the foregoing recommendations 
of the Supervisor of Properties be approved. 



MANAGER'S REPORT 

DATE November 24, 1978 

TO: Vancouver City Council 

SUBJECT : Local Improvements on the "Initiative Principle" 

CLASSIFICATION: RECOMMENDATION 


First Step 

The Deputy City Engineer reports as follows: 

"As required by the Local Improvement Procedure By-law, projects for 

- Light Standards 

- Lane Lighting 

- Pavement and Curbs, Local Residential 

as shown on the attached schedule dated November 24, 1978, are advanced to Council 
on the 'Initiative Principle': 

Information on Projects 

(a) Local streets not previously lighted 

The number of streets without lighting is less than four percent of the City 
total. Annually our files are reviewed for potential projects; fifteen 

of these have been selected for proposed installation on local residential 
and industrial streets. 

(b) Arterial streets not previously lighted 

Southeast Marine Drive from Hartley Street to Boundary Road is being advanced 
to complete the lighting of the City of Vancouver portion of Southeast Marine 
Drive. The alignment of the street will be changed somewhat in the final 
phase of the Champlain Heights Development. 

The lighting will be installed to accommodate these changes. The Northwest 
Baptist College, which abuts this section of Southeast Marine Drive, has 
requested the lighting. 

(c) Lane Lighting Projects 

Projects in this group have been selected on the recommendation of the 
Police Department and are being advanced on the initiative principle in 
accordance with the Council resolution of September 14, 1973. 

(d) Pavement and Curb Project 

A sufficiently signed petition was received for pavement and curbs on Alice 
Street between 22nd Avenue and a point 795 feet south (dead end) . Property 
at the extreme south end on the proposed street allowance was not dedicated 
and therefore this project had to be shortened by approximately 100 feet. 

So that the timing of approvals between the original petition and the redu- 
ced project will be the same and so that the petitioner will not be 
inconvenienced by having to recirculate a revised petition for signatures, 
this reduced project is being advanced on the 'Initiative Principle'. 

Capital Funds 

Funds for the City's share of the Light Standard and Lane Lighting projects are 
available in the 1978 Street Lighting Basic Capital Budget. Funds for the City's 
share of the Pavement and Curb project will be provided for in the 1979 Streets 
Basic Capital Budget, subject to the approval of Council." 


/cont. 
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Second Step 

The Director of Finance submits the following report on the financial arrange- 
ments. 

"In accordance with the provisions of the Local Improvement Procedure By-law, 
I am submitting the Deputy City Engineer's Report dated November 24, 1978. 

The estimated total cost of these improvements is $301 419 and the City's share 
of the cost is $129 878. 

I have to report that the necessary financial arrangements can be made to carry 
out this work with funds available in the 1978 Street Lighting Basic Capital 
Budget and subject to Council approval of the 1979 Streets Basic Capital 
Budget," 

The City Manager has decided that it is desirable to undertake the projects 
referred to and RECOMMENDS that: 

(a) The reports of the Deputy City Engineer and the Director of Finance be 
adopted together with the details of the Second Step Report on file in 
the City Clerk's Office. 

(b) The City-owned parcels shown on the list attached to the detailed Second 
Step Report for the Local Improvement projects be declared assessable. 

(c) The lanes shown on the attached schedule dated November 24, 1978 be 
designated "thoroughfares" for the purpose of Part II of the Local 
Improvement Procedure By-law. 

(d) The Court of Revision for the projects listed in the attached schedule 


dated November 24, 1978 be held at 7:30 p.m. Thursday, February 8, 1979. 
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DATE November 24th, 1978 

Vancouver City Council 
SUBJECT: Proposed Rezoning - Former C.P.R. Right-of-Way (Kitsilano Point) 
CLASSIFICATION: RECOMMENDATION 


The Director of Planning and the Director of Legal Services report as follows: 

"A mere quorum of Council attended a. Public Hearing on May 4th, 1978 
and approved the rezoning of Lots A-H inclusive from RS-1 to RT-2A 
and Lots I and J from RS-1 to CD-I, both approvals subject to con- 
ditions which had to be satisfied prior to enactment of the amending 
by-laws. 

On November 8th, 1978, a letter was received from Marathon Realty 
Company Limited, suggesting that the conditions established by Council 
hod been complied with satisfactorily and requesting that the amending 
by-law be enacted. Various conditions established by Council to be 
complied with prior to enactment have not been satisfied and consider- 
ation of amending these conditions (to be conditions satisfied prior to 
is. "- wuilding permit) will have to precede consideration of the 

£- 3 oy-laws. 

Amendments to conditions established by Council at the Public Hearing 
and enactment of a by-law amending the Zoning and Development By-law 
may only be considered by those members of Council who attended the 
Public Hearing. Two problems have now emerged as a consequence of 
this legal requirement: 

(1) Due to the recent election, the six members of Council attending 
the Public Hearing (Aldermen Brown, Ford, Harcourt, Marzari, Puil 
and Rankin) must consider enactment of the amending by-laws be- 
fore inauguration of the succeeding Council on January 3rd, 1979, 
or the proposed rezonings will have to again be considered at a 
Public Hearing. 

(2) Due to previous engagements, it has proven impossible to bring 
these six members of Council together for a short meeting before 
the end of this year. 

It does appear that a Special Meeting of the same quorum of Council attend- 
ing the Public Hearing might be convened on January 3rd, 1979 (prior to the 
Inaugural Meeting) for consideration of the recommended amendments to the 
conditions established by Council at the Public Hearing and consideration 
of enactment of the amending by-laws. 

RECOMMENDATION: The Director of Planning and the Director of Legal 

Services recommend: 

That a Special Meeting of Council, consisting of those 
members of Council attending the Public Hearing of May 

4th, 1978, be convened on January 3rd, 1979, at 1;30 
p.m., in the No. 1 Committee Room, for consideration 

of amendments to the conditions established by 
Council at the Public Hearing and consideration of 
enactment of the amending by-laws." 


The City Manager RECOMMENDS that the recommendation of the 
Director of Planning and Director of Legal Services be approved. 


FOR COUNCIL AQiON SEE PAGLiSl6S..L 
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MANAGER'S REPORT 

DATE November 22, 1978 

TO: Vancouver City Council 

SUBJECT: Rezoning Application - S/E Corner 16th & Burrard 

CLASSIFICATION: RECOMMENDATION 


The Director of Planning reports as follows: 

"An application has been received from Mr. 6. Elmitt of 6. Elmitt Construc- 
tion Ltd., to amend Zoning and Development By-law No. 3575, whereby the 
property at the southeast corner of 16th Avenue and Burrard Street (Lot 1, 
Block 488, D.L. 526, Plan 4502) be rezoned from RS-4 One-Family Dwelling 
District to CD-I Comprehensive Development District for the purpose of: 

'constructing four detached dwelling units'. 


Site Description 

The site is rectangular, having a frontage along 16th Avenue of 100 feet 
(30.480 m) and a depth along Burrard Street of 125 feet (38.100 m) to a 
20 foot (6.096 m) wide lane. The total site area is 12,500 square feet 
or 1 161.288 m^. The current zoning is RS-4 and the site is undeveloped. 
(See Appendix A plan). 

Lands generally within the area bounded by 16th Avenue, Oak Street, King 
Edward Avenue and Arbutus Street are zoned RS-4 and generally developed 
with large 2% storey single family dwellings on large lots. The property 
immediately to the east of the site was originally developed as such but 
is occupied by a group known as the International Society for Krishna 
Consciousness (ISKCON). The use of this property by ISKCON as a boarding 
house is In contravention of the Zoning and Development By-law. Enforce- 
ment action is being temporarily withheld until December 1st, 1978 as the 
Society is attempting to relocate in Burnaby. Some multiple conversion 
dwellings and boarding houses also exist within the RS-4 District, having 
been developed during and immediately following World War II. 

Further to the east is the Fairview Baptist Church which occupies the re- 
mainder of the half block to Pine Street. The lands to the north, across 
16th Avenue are zoned RT-2 (east of Burrard Street) and RT-2A (west of 
Burrard Street) and are developed with a variety of residential uses, 
primarily conversions and single family dwellings. On the northwest 
comer of 16th Avenue and Burrard Street is the Canadian Memorial Christian 
Church. 

While the site is not developed, it has a good coverage of bush and tall 
trees. 

Background 

The initial proposal a*d application for this site was submitted to the 
Planning Department on October 17th, 1977. At that time, another rezon- 
ing application for 3338 and 3390 The Crescent was on hold pending the 
completion of a study commissioned by the Shaughnessy Heights Property 
Owners' Association. The applicant was advised of the situation but was 
anxious to pursue this rezoning. It was necessary for the Planning 
Department to report to Council recommending the following: 

' that the 16th Avenue and Burrard Street rezoning application 

be placed on hold until such time as the Area Consultant's report 
is complete and Council has dealt with the recommendations of the 
Director of Planning with regard to that report.' 

Council approved the recotmendation of the Director of Planning on February 
7th, 1978. A revised proposal, reducing the number of units from 5 to 4, 
and altering the basic la^yout, was submitted to the Planning Department on 
July 13th, 1978. 
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Board of Acaministration, December 18, 1970 


(FINANCE -5) 


(according to accounts in the public press) that the whole 
question of the enforcement of the Lord's Day Act in the Gastown 
area will be referred to the Attorney-General when he returns 
to his office in the new year, it is RECOMMENDED: 

(1) That Council defer taking any action in this matter until the 
Attorney-General has had an opportunity to consider the 
matter fully and to make to the Provincial Government such 
recommendations, if any, as he may see fit as to policy in 
this regard, and 

(2) That subject to such Provincial policy, the City Council 
take such action as may be possible or as is deemed neces- 
sary either by way of zoning or otherwise to bring Gastown 
within the terms of such policy." 


Your Board 

RECOMMENDS that the foregoing recommendation of the Corporation 
Counsel and the City Prosecutor be adopted by Council. 


****** 


FOR ADOPTION SEE PAGE(S) 
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On July 27th, 1978, the Standing Committee of Council on Planning and 
Development dealt with the proposals of the Shaughnessy Heights Pro- 
perty Owners' Association (S.H.P.O.A. ). The goals, objectives and 
recommendations as presented at an annual meeting to the members of 
the S.H.P.O.A. are contained in Appendix B. In summary, the intent 
of these recommendations is to preserve the existing single family 
residential character and restrict demolition and large land assem- 
blies in the Shaughnessy area. 

Proposed Development 

The original proposal received with this application was to develop 
five townhouse units. The revised plans, stamped 'Received, City 
Planning Department, July 13, 1978' and submitted by the applicant 
following discussion with the S.H.P.O.A., indicate four detached 
single family dwellings to be developed on this site if the rezoning 
is approved. 

Calculations 

Site Area: 12,500 square feet (1 161.288 m^) 

Floor Area of Proposed Development: 5,862.75 square feet (544.667 m ) 


Proposed 


Permitted or Required 
Existing RS-4 


Dwelling Units. 


Floor Space Ratio. 


Site area per unit 
Site coverage 


Floor Area 
Height 


0.47. 


3,125 sq. ft. 
(290.322 m2) 


37% (including 
units and 
garages) 


5862.75 sq.,ft. 
(544.677 m^) 


0.60 


9,500 sq. ft. 
(882.579 m2) 

45% 


7500 sq. ft. 
(696.773 m^) 


26 feet (7.925 m) 35 feet (10.668 m) 

2 storeys 2h storeys 


Yards 
16th Avenue 


Burrard Street 


24 feet (7.315 m) 
5.5 feet (1.676 m) 


Easterly Property Line— 5.5 feet (1.676 m). 

Lane 33 feet (10.058 m) 

(to centre of lane) 


30 feet (9.144 m) 
12 feet (3.658 m) 
10 feet (2.134 m) 
35 feet (10.058 m) 


On Site Parking 
City Engineer 


8 spaces 


1 space 


(2 spaces/dwelling unit) (1 space/dwelling unit) 


In a memorandum dated November 21st, 1977, the City Engineer commented 
as follows: 

'This Department has completed its review of this rezoning pro- 
posal and finds it generally acceptable. However, the Traffic 
Engineer does offer the comment that transit service is poor 
in this area, also that Burrard Street and 16th Avenue are 
already congested with little or no opportunity to improve 
either. 

The applicant will have to obtain building grades from this 
Department at the Development Permit stage.' 
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Urban [)esign Panel 

The initial proposal of five townhouse units was reviewed by the Urban 
Design Panel at its meeting of November 24th, 1977: 

'The Panel supports the design as indicated for the purpose of 
the rezoning application, but would like to see more detailed 
drawings showing the use of materials, landscaping and exact 
location of existing trees at a later date. 

Recommendation: That the rezoning be approved.' 

On August 11 th, 1978, the Secretary of the Urban Design Panel cleared the 
revised proposal on behalf of the Panel. 

Shaughnessy Heights Property Owners' Association (SHPOA) 

A letter outlining the S.H.P.O.A.'s position with regard to the revised 
proposal, with four detached single family dwelling units, was received 
by the Planning Department on June 30th, 1978. The Directors of the 
S.H.P.O.A. passed the following motion on June 20th, 1978: 

'That we approve the proposal as presented in your June 1, 1978 
letter and the plans for four detached single family residen- 
ces subject to approval also by the City Planning Department.' 

This letter was signed by Philip Owen, President of the S.H.P.O.A. 
Analysis 

A review of the Shaughnessy Heights Property Owners' Association goals and 
recommendations (see attached Appendix B) indicates an emphasis towards 
preserving the character of Shaughnessy through maintenance of the existing 
single family dwellings which are significant in this area, and a desire to 
see slight increases in population density through selective conversion and 
infill development. Where possible, architecture and landscaping are to 
reinforce the present streetscape. The major conclusion is that the area 
should remain predominantly a single family residential neighbourhood. 

The applicant has presented an attractive development proposal which does, 
in several ways, appear consistent with the recommendations of S.H.P.O.A., 
although the proposal is neither an infill nor multiple conversion develop- 
ment. The proposed units are detached, one-family dwellings (as opposed to 
townhouses) although off-street parking is provided on a collective basis. 
Each of the four dwelling units proposed, is designed in a manner which 
reflects the architectural character of Shaughnessy. Two of the four units 
contain three bedrooms, affording a potential for increased family housing 
and the infusion of school-aged children felt necessary by S.H.P.O.A. 'to 
prevent the closure of Shaughnessy Elementary School'.. 

Although the applicant has gained S.H.P.O.A. support through satisfaction 
of several of the Association's recommendations, the rezoning application 
cannot be supported by the Director of Planning for several reasons: 

(1) Density and Character 

The proposed development represents an over development of the 
site both in terms of the permitted uses and established sub- 
division pattern on the south side of West 16th Avenue between 
Arbutus and Granville. The four units proposed each have a 
site area of 3,125 square feet (290.322 m2), which is equivalent 
to 14 units per acre (34 per hectare). This compares to a mini- 
mum site area requirement of 9,500 square feet (882.580 m2) per 
dwelling unit under the RS-4 District Schedule, or approximately 
4.5 dwelling units per net acre (11.1 units per net hectare). 
This low density characteristic of the Shaughnessy RS-4 area 
does much to contribute to the unique environment of this com- 
munity. The proposed density of 14 dwelling units per net acre 
(34 units per hectare) far exceeds that existing in Shaughnessy. 
It may be argued, however, that such development represents an 
appropriate transition between Shaughnessy and the 20-25 dwelling 
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units per net acre evidenced in the RT-2 and RT-2A area north 
of West 16th Avenue (49-61 dwelling units per hectare). The 
validity and effect of such a transition has not yet been 
fully assessed, nor, of course may 'transition' be either 
necessary or desirable. 

While the present RS-4 zoning permits a maximum floor space 
ratio of 0.6, the majority of developments within the RS-4 
One-Family Dwelling District are at a floor space ratio of 
about 0.25. The existing townhouse development in Shaugh- 
nessy behind the University Women's Club was approved under 
CD-I By-law No. 4186 with a floor space ratio restricted to 
a maximum of 0.275. The floor space ratio of 0.47 proposed 
by the applicant, again, is inconsistent with the majority 
of development which has and will continue to take place 
under the existing zoning. 

It is important to note, that it would be unlikely that the 
site could even be subdivided if the property were zoned 
RS-1. The established subdivision pattern on the south side 
of West 16th Avenue between Arbutus and Granville is of 100 
ft. (30.480 m) wide lots. A single-family dwelling could be 
developed on this site, at a floor space ratio of 0.25 which 
would have a floor area of 3,125 square feet. 

(2) Precedents and Impact 

Approval of an application of this nature would be premature 
without further study of the Shaughnessy community to deter- 
mine the appropriateness of permitting this type of develop- 
ment along the entire south side of West 16th Avenue, for 
that might be the effect of approving this proposal. At this 
time, we cannot be certain of the speculative results of 
approving four dwelling units in this part of Shaughnessy. 
It could lead to real estate speculation and possibly the de- 
terioration of property in the northern section of Shaughnessy. 
The scheme certainly has attractive features but a large new 
house could also be attractive. 

Conclusion 

While this is a very attractive scheme architecturally, the ramifications 
of approving four units on a site on which current Zoning and Subdivision 
By-laws would permit only one house must be appreciated. This is clearly 
a part of Shaughnessy which is well defined by 16th Avenue to the north. 
To establish the precedent of such a density on the south side of 16th 
Avenue would certainly lead to speculation not only on 16th Avenue itself 
but also throughout the northerly blocks of Shaughnessy at least. There 
may be a tendency to allow properties to run down as speculators anticipated 
densities four times greater than presently practicable in the area. 

At the present time, the Department is dealing with several single-family 
developments on large sites in Shaughnessy. The development of a single- 
family dwelling could also be beautifully designed in the Shaughnessy 
character and would do much more to emphasize the goals of the IHroperty 
Owners' Association and stabilize the character of Shaughnessy." 

RECOMMENDATION: The Director of Planning recommends that the application 
be not approved." 

The City Manager RECOMMENDS that the recommendation of the Director of Planning be 


FOR COUNCIL ACTlOiM SEE PAC'4S) 53P 
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DATE November 21, 1978 

TO: VANCOUVER CITY COUNCIL 

SUBJECT- Residential Rehabilitation Assistance Program 
Projected Staff and Budget Requirements (1979) 

CLASSIFICATION: RECOMMENDATION AND CONSIDERATION 

The Director of Planning reports as follows: 
"I Purpose of Report 

On Tuesday, November 21, 1978, City Council considered a special status report on 
the Residential Rehabilitation Assistance Program (RRAP) which outlined recent 
developments pertaining to the program, including: 

i) changes proposed to the RRAP Agency Agreement by the Central Mortgage and 

Housing Corporation (CMHC); 
ii) action taken by City RRAP Administration staff regarding concerns related to 

the RRAP Program's Income Guidelines, Agency Fees, and Municipal Consultation; 
iii) the current status of the City's RRAP Administration including; applications 
committed and pending, costs of the City's Administration, and Agency Fee 
recovery. 

The report advised Council that, due to developments outlined in the report, demand 
for RRAP was decreasing, while the costs of administration per application were 
increasing, with the result that the City was no longer able to cover the costs of 
RRAP Administration through the payment of the RRAP Agency Fees provided by the 
Federal Government. In view of this development. Council approved a recoiranendation 
that: 

"The Director of Planning report directly to Council before the end of November, 
1978 regarding staff and budget requirements for the continuation of RRAP 
Administration by the City in 1979." 

This report has been prepared in response to that recommendation. 
II Program Background 

RRAP is a housing improvement program initiated by the Federal Government that was 
intended to complement the Neighbourhood Improvement Program (NIP). Since 1974, 
eight areas have been designated under NIP in Vancouver including Kitsilano, Cedar 
Cottage, Downtown Easts ide. Mount Pleasant, Grandview Woodland, Riley Park, and 
most recently Kensington and Kiwassa. RRAP is available to residential property 
owners within NIP designated areas and areas receiving special designation by 
Governor in Council (Rehabilitation Areas). Exceptions are permitted for residential 
properties owned by Non Profit Corporations. Under RRAP, a property owner can 
receive up to $10,000 per housing unit in loan funding (a part of which may be con- 
sidered a non-repayable grant) to undertake repairs and/or improvements required to 
meet the City's Standards of Maintenance By-Law and as determined eligible by the 
CMHC Standards for the Rehabilitation of Residential Buildings. Program financing 
is provided by the Federal Government through CMHC. 

When first introduced in 1974, RRAP was administered by CMHC. As a condition of 
approval of the 1976 and 1977 NIP Programs, the Federal Government required that 
Municipalities assume the administration of RRAP within the 1976/1977 NIP areas as 
agent to CMHC. CMHC at that time also offered Municipalities the option of assuming 
administration of the 1974 and 1975 NIP areas as well. On April 1, 1978 the City 
Planning Department assumed responsibility for the administration of RRAP in all NIP 
designated areas of the City. In May, 1978 the Federal Government introduced a 
provision which permitted the City to designate special "Rehabilitation Areas" to 
receive RRAP Assistance without NIP designation. As a condition, the Federal 
Government required that the City administer the program in such areas. In response, 
the City, on November 2, 1978 submitted requests for special RRAP designation for 
extended NIP areas and a separate rehabilitation area of Hastings Sunrise. 

CMHC has also requested, through a proposed amendment to the Agency Agreement, that 
the City assume responsibility for the administration of applications received under 
the Non Profit and Rooming House Provisions of the program. These, however, as 
approved by Council will remain the responsibility of CMHC until further details of 
these provisions are determined. 
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III City of Vancouver RRAP Administration (Current) 

The Area Planning Division of the City Planning Department currently has 17 staff members 
employed for the administration of RRAP in the 8 NIP areas of the City. These consist 
of 5 Promoters and 8 Advisers located at various site offices throughout the City and 2 
Clerk-Typists, 1 Senior Clerk, and 1 RRAP Administrator located at City Hall. Of the 17 
RRAP staff noted above, 13 staff are approved by Council until April 30, 1981. The 
remaining 4 positions (2 Advisers and 2 Promoters) were developed specifically to admin- 
ister applications from the Kitsilano, Cedar Cottage, and Mount Pleasant NIP areas, and 
are currently approved to December 31, 1978. These positions were to be reviewed and 
extended before the end of 1978 depending upon demand for continued RRAP Administration 
in those areas. 


IV City of Vancouver RRAP Administration (Projections) 

The Planning Department has found it difficult to determine its staff and budget require- 
ments for the continuation of RRAP Administration in 1979. There is a considerable amount 
of information pertaining to the future of RRAP which is not known at this time. This 
includes: 

1. RRAP Program Guidelines 

Over this past year, the Federal Government has introduced numerous changes to the 
Program which have resulted in a reduction of the benefits offered by RRAP. On the 
other hand, changes to various Program guidelines now necessary due to the effects 
of inflation have not been made, similarly reducing the benefits offered by the 
program. The ultimate result has been a reduction in demand leading to a decline 
in the rate of applications received. 

In response, the City's Planning Staff have submitted a report to the Federal 
Government outlining the City's concerns resulting from the changes to the Program 
and proposing a number of changes felt necessary to maintain the Program's benefits. 
The Federal Government has indicated that the City's proposals are under review, 
and we are confident that some positive change will result. However, it is unlikely 
that any change will be introduced before the end of this year. 

I. Special RRAP Area Designation 

The City, on November 2, 1978 submitted a request for approval of a number of areas 
in the City to receive special RRAP area designation. Although we are confident 
that the City's request will be approved, it is unlikely that actual approval will 
be received until February of 1979. No applications from these areas may be pro- 
cessed until actual approval has been received. 

1979 RRAP Provisions 

In May, 1978, the Federal Government introduced the provision which permitted the 
designation of Special RRAP Rehabilitation Areas. It is not known if this provision 
will be repeated in 1979 or if it will be replaced with another. We have been led 
to believe that the Federal Government may introduce a "Hardship Provision" during 
1979 which would suggest that eligibility for RRAP assistance would no longer be 
restricted by area designation, rather by need based on income. 

Agency Fees 

In response to the City's request for a review and increase in the RRAP Agency Fees, 
the Minister of State for Urban Affairs in a letter dated November 8, 1978 advised 
that an increase in Municipal Agency Fees would not be permitted at this time. 
Despite this response. Planning Department Staff feel that an increase in fees to 
reflect higher costs due to inflation is now warranted and it is therefore proposed 
to pursue this issue further in an attempt to reverse the Minister's decision. 

J . RRAP 1979 Budget 

It is not known what amount of funding will be allocated to the City for RRAP assis- 
tance in 1979. It is anticipated that this information will be determined before 
the end of February, 1979. 

In order to project the staff and budget requirements for 1979 it has therefore been 
recessary to draw assumptions for the unknown information noted above. These assumptions 
range from a case which assumes the retention of existing NIP areas only, with no new 
1979 provision (giving a projection of 850 applications processed in 1979) to a case 
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which assumes that all special designation areas applied for the City are approved along 
with the introduction of Universal Hardship RRAP or an improvement to the existing 
Homeowner Income Guidelines (giving a minimum projection of 1,500 applications). A 
breakdown of the assumptions is provided on page 2 of Appendix II. 

Applying these assumptions, a number of alternative staffing proposals have been developed. 
The actual staff proposals, with associated administration costs and projected agency 
fees earned, are provided in Appendix II. An outline of the approach to determine the 
number of staff required follows: 

Group A 

The alternatives in this group provide for a sufficient number of staff to retain a RRAP 
presence in all existing NIP offices to ensure that the objectives originally set for 
NIP and RRAP are carried to their fullest potential, and that a co-ordinated adminis- 
tration of NIP and RRAP is continued. 

Alternative 1 - by retaining all existing staff. 

Alternative 2 - by retaining all existing staff currently approved until April 30, 1981. 

Alternative 3 - by retaining a sufficient number of RRAP staff to ensure that at least 
1 RRAP Promoter is retained in each remaining NIP Office and that a 
sufficient number of Advisers are available for projected take-up of 
applications. 

Group B 

The alternatives in this group provide for an appropriate number of staff needed to admin- 
ister the number of applications projected for assumptions outlined above. In each case, 
an attempt has been made to ensure that the anticipated administration costs do not exceed 
the potential agency fees earned, while maintaining an acceptable level of service for 
each eligible RRAP area. 


V Restructuring of RRAP Administration 

When first introduced, RRAP Administration was intended to complement the administration 
of the Neighbourhood Improvement Program (NIP), at which time RRAP was only available in 
NIP designated areas. This was achieved by attaching full-time RRAP staff to NIP 
Planning Offices located in the NIP designated areas. 

As the Neighbourhood Improvement Program Projects are being completed, this is becoming 
less the case. RRAP Administration is now continuing In areas where NIP no longer 
exists. RRAP demand in some NIP areas is decreasing, as those still eligible for RRAP 
assistance under existing program guidelines reduce. Greatest demand is now anticipated 
to exist in the newly designated Rehabilitation Areas that have not previously been 
eligible for RRAP. It is therefore becoming important to develop a flexibility to shift 
the location of RRAP staff in order to respond to a new demand in non NIP areas. At the 
same time, it is important that the original objectives set for NIP and RRAP be met. As 
such, a RRAP staff presence should be maintained in NIP areas. Where areas receive the 
services of NIP or LAP and RRAP, as far as possible, the administration of such programs 
should be co-ordinated. 

It is therefore proposed to establish a RRAP Administration structure which will respond 
to the demand of RRAP from areas defined by boundaries separate from NIP. Dependent 
upon developments with RRAP, such boundaries may be determined as: 

i) combinations of existing NIP areas, 
ii) combinations of existing and extended NIP boundaries. 

iiij combinations of existing NIP areas and newly designated Rehabilitation Areas, 
iv) the City as a whole divided into zones for the administration of the Hardship 
Provisions that will not be subject to area limitations. 

It is also proposed that the new areas would be administered from site offices located in 
the community, wherever possible using existing NIP offices. RRAP staff currently 
located at City Hall would be relocated to one such office (centrally located) to permit 
a greater efficiency in the processing of applications and an improved utilization of 
administration staff. 

The proposed distribution of RRAP Staff for the various alternatives outlined in this 
report is provided in Appendix III. 
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VI Proposed Action 

Although this report has discussed various alternatives that may be considered for future 
RRAP Administration by the City, it is not recommended that City Council take any action 
to alter the existing RRAP Administration Structure at this time. 

Rather, it is recommended that all existing RRAP Administration positions be retained 
until fTarch 31, 1978. Such action would require the extension of 4 existing RRAP 
positions (which are currently approved to December 31, 1978) to that date at an estimated 
cost of $16,496.00 (A detailed breakdown of these costs is provided in Appendix I). 
During this period the full complement of RRAP staff would be utilized to process to 
completion the pending applications to which the City is currently committed. 

In considering this recommendation. Council should note the investment that the City has 
made in the training and development of RRAP staff. The administration of RRAP requires 
the employment of specially-trained personnel who have extensive knowledge of both the 
RRAP program and the residential rehabilitation industry. Since the City assumed respon- 
sibility to administer RRAP, the Planning Department has been successful in developing 
such a group which is now capable of maintaining an efficient, effective RRAP delivery. 
Anticipated changes in the program would result in a resurgence of applications, to which 
the City's RRAP staff are well prepared to respond. 

It is anticipated that much of the information required will become known before the end 
of February, 1979, which will permit the Planning Department to more conclusively deter- 
mine the staff and budget needs for the continuation of RRAP Administration. It 1s 
therefore proposed that the Director of Planning would report back before the end of 
February, 1979 to recommend specific action for the restructuring of RRAP Administration. 


VII Director of Finance Comments 


The Director of Finance advises that the City has been placed in this position of uncer- 
tainty due to a lack of direction from the Federal Government for the RRAP program for 
the period subsequent to December 31, 1978. 

The $16,496.00 funding requested in this report is to retain the four noted staff posi- 
tions as Insurance against having to recruit, hire, and train new staff in the event 
that new policies Introduced by the Federal Government are conducive to Increasing the 
demand of the program in 1979. This $16/500 will be in addition to the deficit 
of about $20/000 which would otherwise occur in January-March. 

The Planning Department advises that it is prepared to hold vacant any RRAP positions 
which become vacant until March 31, 1979 so that the additional funds required may be 
less than the amount quoted. 


VIII Recommendations 


The Director of Planning recommends: 

.1. That City Council authorize the extension of the RRAP positions of - 

a) Mount Pleasant/Cedar Cottage Promoter 

b) Mount Pleasant/Cedar Cottage Adviser 

c) Kitsilano Promoter 

d) Kitsilano Adviser 

for a period of three months until March 31, 1979. 

2, That the salaries and related administrative costs to extend the four positions noted 
in recommendation (1.) above, totalling $16,496.00 (as detailed in Appendix I) be 
approved in advance of the 1979 RRAP Administration budget. 

That the Director of Planning be instructed to report back to Council before the end 
of February, 1979 regarding staff and budget requirements for the continuation of 
RRAP Administration by the City. 

4., That City Council advise the Minister of State for Urban Affairs of the urgent need 
to determine the results of the City's application for Special Area Designation and 
to be advised of any proposed Program design changes in order that the City may 
determine its staff and budget requirements for the continuation of RRAP Administratior 
in 1979." 

FOR COUNCIL AZTiOU SEE Pm(^si^,^_^_ 
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The City Manager believes that Council should consider the 
operating deficit of the program at various staffing levels, 
rather than consider only the question of extending four 
positions which are due to terminate at the end of this year. 
The Planning Department has done a thorough job of analyzing 
alternatives, as shown in Appendix II. If present staffing (17 
employees) and the present program structure are continued 
through 1979, the program deficit will be $140-$170 , 000 . If 
the program is improved substantially to increase participation, 
the deficit would be from $0-$45,000. 

Without the 1979 program details, it is impossible to select the 
appropriate staffing alternative. However, the City Manager 
believes Council should consider the following choices for 
January - March 1979: 

a) Extend to March 1979 four positions scheduled to end 
in 1978, to maintain a staff of 17. The deficit will 
be in the order of $35 , 000-$42 , 000 for three months. 
This alternative is recoiranended by the Director of 
Planning. It allows immediate delivery of full RRAP 
services if the program is upgraded. ' 

b) Allow 4 positions to lapse as originally planned, and 
operate with 13 staff. The deficit for 3 months would 
be $17-$23,000. If the Federal program is substantially 
improved, we might need to rehire staff. However, 14 
staff could handle a substantial increase over present 
volume . 


The RRAP program is a desirable program which benefits numbers of 
people and brings small contractors valuable business. However, 
since the program operates at a deficit under present guidelines, 
the City Manager submits the above options for Council's CONSIDERATION 
relative to recommendations 1 and 2 . The City Manager RECOMMENDS 
approval of recommendations 3 and 4" of the Director of Planning. 
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DATE 


1978 11 21 


TO: 


Vancouver City Council 


SUBJECT : 


Immunization Fees 


CLASSIFICATION: RECOMMENDATION 


The Medical Health Officer reports as follows: 

"Council, on May 2, 1978 approved a $5.00 per visit charge for the adult 
immunization service. (The charge was $5.00 whether there were one, 
two or three injections.) This fee was instituted to offset a $79,000.00 
reduction in recoveries from the School Board. Council also passed the 
following recommendation: 

'C. THAT if revenue from fees to be levied in 1978 does not 
total the required budget increase in the City share of 
health costs, (maximum $79,000) the difference be made up 
from Contingency Reserve: 

Further, that if revenue is below the required recovery in 
future years, the Health Department reduce positions 
accordingly.' 


Status of Immunization Charges 

Revenue from the immunization fees have averaged $837.00 per week 
since mid-May when fees were first charged, but has improved to 
$1,018.00 per week since August. There would be an annual under- 
recovery of $26,064.00 if the average recovery of $1,018.00 a week 
continued. 


New Charges for Vaccine from the Provincial Government 

Effective December 1, 1978 the Provincial Government, which previously 
supplied typhoid and smallpox vaccine free of charge, will cease 
providing free vaccine supplies. Specific costs for the purchase of 
vaccines from commercial sources are not known at this time but it is 
thought that the average cost per injection will amount to about $2.50. 
The amount charged for adult immunization should therefore be increased 
to reflect both the under- recovery and the vaccine costs. If the 
immunization charge is increased to $10.00 per visit, the net recovery 
to the City will equal $79,404.00 per year, based on an average of 
$2,036.00 fees collected per week (assuming attendance remains at the 
August - November rate.) 

There is also a good possibility that our volume will increase as 
private physicians may refer their patients to our clinics rather than 
purchase and store perishable vaccines. The Health Department does not 
recommend that the City take responsibility for the purchase, distri- 
bution and sale of vaccines to private physicians. If- a major increase 
in demand occurs, then extra clinics are recommended, utilizing part- 
time staff outside of regular work days. A part-time physician, nurse, 
and two clerks working on Saturdays will least disrupt our present 
staffing and our overcrowded facilities. Cost of such staff for one day 
is approximately $400.00; vaccine costs are estimated at $200.00. The 
break-even point is approximately 60 persons at $10.00 per visit. Such 
extra clinics may not be required but if they are, immediate arrange- 
ments are necessary. They would not be initiated without assurance of 
sixty appointments. 
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The Medical Health Officer recommends: 

1. That the fee for adult inmunization be increased from 
$5.00 per visit to $10.00, effective December 1, 1978; 

2. That the Medical Health Officer be authorized, in the 
event of a major increase in demand, to establish 
"overflow" clinics on Saturdays as required, provided 
they are self-sufficient financially. 


The City Manager recommends that the above reconmendation of the Medical 
Health Officer be approved , and further that the Medical Health 
Officer report on the program when the 1979 Budget is 
reported to Council. 


FOR COUNCIL ACTION SEE ?AGE(S) .S„S 
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BOARD OF ADMINISTRATION 
PERSONNEL MATTERS 
REGULAR REPORT DECEMBER 11, 1970 

RECOVIMENDATION 

1. Salary and Classification Review - 

Two Positions, Engineering Department. 

The Director of Personnel Services reports as follows: 

"At the request of the incumbents, I have reviewed the duties 
and responsibilities of two positions in the Waterworks 
Operations Branch, Sewer, Water and Sanitation Division, 
Engineering Department. 

(a) Mr. E.S. Trasolini, Foreman (Welding) Waterworks 

This position was established in 1960 and on February 8, 
1966, City Council adopted the Director of Personnel 
Service's recommendation that the position be reclassified 
from Foreman Working (Welding) Waterworks to Foreman 
(Welding) Waterworks. 

My recent review of this position reveals that in addition 
to planning, assigning, scheduling, co-ordinating and super- 
vising a crew performing skilled and semi-skilled welding 
work, the incumbent is responsible for a salvage operation 
to reclaim used waterworks fittings and plumbing mainten- 
ance for City owned houses and buildings. The work of this 
position falls substantially within Class Specification No. 
1013, Trades Foreman I, Pay Grade 24 ($788-862) and I 
recommend that the position be so classified effective 
November 16, 1969. I further recommend that Class 
Specification No. 1015, Foreman (Welding) Waterworks be 
abolished. 

(b) Mr. O.R. Chamberlain, Foreman, Working, Water Meters 

This position was reviewed in overall Foreman Classes 
review in 1966 and on May 30, 1967, City Council adopted 
a revised Class Specification for this position. 

My recent review reveals that the incumbent is responsible 
for assigning, planning, scheduling, co-ordinating and 
supervising a crew performing skilled and semi-skilled 
work repairing, testing, installing and servicing a variety 
of watermeters. Since 1966, the number of Tradesmen II 
(Water Meter Mechanics) has increased by 50%. In addition, 
the incumbent conducts flow tests, designs water meters 
for large buildings such as apartment blocks and supervises 
the installation of remote water meter readers. The nature 
of the work now requires the incumbent to mainly perform 
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MANAGER'S REPORT 

DATE Noverpiper 7, 1978 

TO: Vancouver City Council 

SUBJECT: Street Cleaning.- 500 Block West 7th Avenue 

CLASSIFICATION: INFORMATION 


The Cit}' Engineer reports as follows: 

"A letter from The B.C. Stevens Co. Ltd. requesting additional street cleaning on 
the 500 Block West 7th Avenue has been circulated to Council members for informa- 
tion. 

Because of heavy davtime parking, this block is mechanically swept, once per week, 
at night when fewer cars are parked on the street. The electric cart hand cleaners 
also pick up litter on Cambie Street, up to five times per week on either day or 
night shift, and remove litter to the lane entrances on the side streets. In 
addition, the McDonald's Restaurant, near this location, also cleans up litter in 
the area on a regular basis including the 500 Block West 7th Avenue. 

Examination of this block at various times has shown no excessive litter accumula- 
tion. Litter is dropped in this area, as it is in other similar parts of the City, 
however, it is removed regularly to a suitable standard of cleanliness and no 
additional expenditure of funds is warranted." 

The City Manager submits the above report of the City Engineer for INFORMATION to 
Council . 


FOR COUNCIL ACVm SEE PAGE(S} .sS5„ 
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DATE November 27. 19 78 

TO: Vancouver City Council 

SUBJECT: Phase 2, Area 6, False Creek, Ground Leases and 

Start of Construction 
CLASSIFICATION: RECOMMENDATION 

The Development Consultant reports as follows: 
Purpose 

The Purpose of this report is to recommend approval of (a) the principal 
terms and conditions of the ground leases and letters of intent for the 
Non-Profit Rental aji'd Co-operative residential projects in False Creek, 
Area 6, Phase 2, (b) to recommend trainsf erring sponsorship of the 
Co-operative project from the Columbia Housing Advisory Association to 
the Alder Bay Co-operative. 


Background 

City Council pn August 29, 1978 approved the recommendation of the 
Development Consultant as follows: 

A. The minimum land values for a sixty year prepaid ground 
set as follows for construction starting in 1978: . 

Prepaid Lease 
Value 

Par Value Co-operative on Parcel 2 
Par Value Co-opetative on Parcel 3A 
Non-Prof it Rental Project on Parcel 4 

Recognizing that should the square footages of the buildings increase, 
then the lease values will also increase. 

B. Council request the Development Consultant aind Director of Finance 
in consultation with the Director of Legal Services to establish for 
the Par Value Cp-operatives auad Non-Prof it Rental project, the ground 
lease terms for discussion and agreement with CMHC and the Sponsors 
and for report back to Council. 

C. Start of construction of the Par Value Co-operatives and the Non-Prof it 
Rental project in Phase 2 be authorized subject to confirmation by 
CMHC that the programs and mortgage insurance are approved, subject to 
the City Mainager being satisfied that lease negotiations will be 
concluded, and subject to issusince of a Development Permit and Building 
Permit. 

D. Start of construction of the park and the continuation of construction 

of the services coincidentally with the Co-operatives and Non-Profit 
Rental project be approved within the approved 1978 Capital Budget 
for Area 6, Phase 2 in the amount of $2,883,537, subject to the 
Director of Finance and City MsLnager approving the detailed appropri- 
ation of funds. 


lease be 

Gross 
Residential 
Building 
Area 


$415,320 
$415,320 
$649,440 


} 


96,586 
75,516 
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E, The start of construction of the market condominium development on 
Parcel 1 by Ho Haebler Co, Ltd. be authorized subject to issuance of 
a Development Permit and Building Permit and finalization of lease 
negotiations o 

The Development Consultant is pleased to advise Council that the required 
negotiations have been brought to a satisfactory conclusion as follows: 

1, A letter of Understanding and the ground lease terms for the Co-operativ 
and Non-Profit Rental projects (Appendix I aund II attached) have been 
prepared by the Development Consultant in consultation with the Director 
of Legal Services and Director of Finance, and have been approved by 
CMHC and the Co-operative aind Non-Profit Rental Sponsors. 

2. CMHC have confirmed that the programs and mortgage insurance as 
detailed in the report to Council, August 29, 1978, are approved. 


3. The Development Consultant will report back to Council within a few 
weeks on principal terms and conditions of the lease for the market 
condominium development, prior to start of construction of that 
project. 

4 . The legal subdivision plan for False Creek, Area 6, Phase 2 has been 
deposited in the Land Registry Office for registration. 

Co-operative Sponsor 

Council, on December 6, 1977, approved the Columbia Housing Advisory 
Association as sponsor for the Co-operative on 2 parcels in False Creek, 
Area 6, Phase 2. 

Columbia Housing Advisory Association act. primarly as a catalyst in 
organizing and assisting non-profit co-operatives. At the time Columbia 
Housing Advisory Association was accepted by Council, it had a waiting 
list of people interested in co-operative housing for .False Creek, 
Area 6, Phase 2 but no formal co-operative group was established. 

Recently a formal co-operative, made up from the numbers on the waiting 
list, has been incorporated under the name of Alder Bay Co-operative and 
Board members have been selected. In order for the Alder Bay Co-operative 
to assume lease and mortgage responsibilities. City Council should approve 
transfer of the sponsorship of the project to the Alder Bay Co-operative 
with Columbia Housing Advisory Association performing ongoing administrative 
and developer functions on behalf of the Co-operative. 
Recommendations 

The Development ConS'Ultant recommends that: 

A. The sponsorship of the Co-operative project be transferred from the 
Columbia Housing Advisory Association to the Alder Bay Co-operative. 

B. The letter of Understanding and the lease terms for the Co-operative 
and Non-Profit Rental projects as set out in Appendices I and II be 
approved and the Director of Legal Services be requested' to prepare 
the ground leases in accordance with the terms and conditions set 
out in Appendices I and Hand such other matters as the Director of 
Legal Services deems necessary for execution by the Director of Legal. 
Services and the Co-operative and Non-Profit Rental sponsors." 

The City Manager RECOMMENDS that the foregoing recommendations of 
the False Creek Development Consultant be approved. 


fOR CQUliQl ACTION SEE PACE(S) 
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DATE November 28, 1978 

TO: VANCOU^/ER CITY COUNCIL 

SUBJECT: Jericho Hangar Six: Removal of Sculpture Works 

CLASSIFICATION: INFORMATION 


The City Engineer reports as follows: 

"At -he Council meeting of November 21, 1978, the City Manager was requested to 
rape ; back to Council on any assistance the City could provide the Ne Chi Zu 
Guil. by: 

a. loaning of equipment to move the sculptures from Hangar Six to 
an alternate location; 

b. finding temporary storage space for these sculptures. 

Site investigations were undertaken to determine the extent and nature of the 
carvings, sculptures, and related materials which are presently stored at 
Jericho. These investigations were carried out in conjunction with members of 
the Guild in order to ascertain the identity of those items which the Guild 
requires to be moved. Due to the vulnerability as well as the size of many of 
the items, it was determined that the City does not possess the kind of special- 
ized equipment nor the required expertise necessary to move many of the items. 
Consideration was also given to the volume of material which occupies approxi- 
mately 4,000 - 7,000 sq. ft. of floor space (not including working space). 

The task of removing the majority of material which the artists have identified 
would require such specialized equipment and materials as forklifts, cranes, 
extended flat bed vehicles (or possibly a logging truck) , moving vans and pack- 
ing crates . Exceptional care would need to be taken to avoid damage due to the 
condition and structure of many of the items. It has been estimated that, given 
favorable working conditions with no interference, the cost of moving the 
subject material would range up to $25,000 and take as much as one week to 
complete. The subject material includes a 70 ft. carved maypole, a 41 ft. 
boat, niimerous large playground sculptures, a number of logs which have not yet 
been carved, and a substantial number of carvings and sculptures of varying 
sizes. The cost would not include packaging of items in crates (which would 
have to be done by the artists) nor would it include the cost of extra insurance 
in order to protect the City against claims for damage . Furthermore , the 
estimate would be conditional on delivery to one designated storage location. 
It should be noted that the maypole is Federal Public Works property and should 
be moved by them according to the Guild. If this and many of the marginal 
items were deleted from the list of items to be removed, the cost could be 
reduced. 

With respect to storage, the volume of material would require a large floor 
space since stacking could not generally be permitted. There is no space in 
City works yards or buildings to accomodate the material. The Guild has 
investigated a number of potential locations, including Marathon property on 
the north side of False Creek, a Federal building on Main Street, a building 
in Gastown and various other possibilities. They have had no success (up to 
the time of preparation of this report) in locating a suitable free or low-cost 
storage facility. Their investigations have confirmed our estimate that the 
cost of renting adequate commercial storage space would be about $l,000/month. 
Working space would cost another $l,000/month. If commercial space was used, an 
inventory would have to be completed at considerable cost (approximately $1,000 
oi nore) in order to establish ownership, identity, and appraised value, and 
access to the materials would not be pen'.itted during the storage period. 


Continued 
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Although it is difficult to ascertain exactly which items are to be moved and 
which are to be left because of the number of people involved and the related 
problems of communication — for example, four different people (Georganna Malloff , 
Anna Lutsky, Lisa Spetrini, and Julian Bowron) have provided information—it is 
cl3ar that a substantial amount of sculpture work and related materials would 
have to be moved. Based on the information provided by the above, about $25,000 
would be required to move all of the material and over 5,000 sq. ft. of storage 
space would be required, which would cost a further $l,000/month . If working 
space were to be provided, rental costs would be about $2,000/month. This does 
not include the costs of removing the material eventually from storage and 
assumes that the artists would crate their own material, which they may not be 
able to do in the time available. 

The above costs could be reduced by: 

a. requiring that the Guild and its members totally relieve the City 
and the movers of any liability for damages or losses; 

br requiring the Guild to reduce its list of items to be moved. 

The auove steps could possibly reduce the cost of the move to about $10,000, 
depending on how severely the present list is reduced. The cost of storage and 
working space might be reduced to $ 1 , 500/month . 

If Council decides to move and store the sculpture works and related materials, 
the Director of Finance advises that the source of funds would have to be the 
Contingency Reserve. 

The City Engineer submits the foregoing to Council for INFORMATION." 

The City Manager submits the foregoing report of the City Engineer to Council 
for INFORMATION. 
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PART REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


NOVEMBER 23, 1978 


A meeting of the Standing Committee of Council on Community 
Services was held on Thursday, November 23, 1978, in Committee 
Room No. 1, Third Floor, City Hall, at approximately 1:35 P.M. 


PRESENT : Alderman Bellamy 
Alderman Ford 
Alderman Gerard 

ABSENT: Alderman Marzari 
Alderman Rankin 

COMMITTEE CLERK: E. Bowie 


The Chairman and the Vice-chairman not being present, the Clerk 
called the meeting to order and asked that a member be chosen to 
act as Chairman: Alderman Bellamy was chosen and assumed the 
Chair. 


RECOMMENDATION 

1. Prenatal Services 

The Committee had before it for consideration a Manager's 
report dated November 6, 1978 (copy circulated) in which the 
Medical Health Officer reports in detail on the Vancouver Peri- 
natal Project jointly funded by the City and the Provincial 
Government, as per Council's direction on October 17, 1978. 
A full summary of the project is on file in the City Clerk's 
office. 

The purpose of this project was to demonstrate the feasibi- 
lity of carrying out intensive health improvement of pregnant 
women aimed at reducing the number of infants weighing less than 
2,500 grams (5*5 lbs.). The project results revealed consistent, 
positive direction in infant health indicators. 

Vancouver is currently negotiating a health service cost- 
sharing formula with' the Minister of Health. The best future 
solution is to have such a service standard applicable to the 
whole of British Columbia and a more favourable (to Vancouver) 
cost-sharing to sustain that part of the program operative in 
Vancouver. 

The Medical Health Officer recommends interim staffing to 
March 31st, 1979 and lists the costs involved as follows: 

Parents Choice 
December 1, 1978 - March 31, 1979 = $23,861.00 

Healthiest Babies Possible 
January 1, 1979 - March 31, 1979 = $24,023.00 

These amounts would be on a 50% cost-sharing basis with the 
Provincial Government. 
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Part Report to Council 


(1-2) 


Standing Committee of Council on Community Services 
November 23, 1978 


Clause No. 1 Continued 

The City Manager points out that assuming 50% Provincial- 
sharing, this proposal will cost the City an additional $24,000 
to the end of March 1979 to continue the present program until 
longer term cost-sharing is negotiated. He also states that this 
would be the third extension of the project awaiting Provincial 
cost-sharing negotiations. 

The City Manager expresses concern regarding the potential 
high cost of these programs, the lack of firm statistical evidence 
for the impact of the programs, further program development and 
the approval of any change in staffing at this time. The Council 
has two options: 

a) Allow the programs to lapse, pending conclusion of negotiations 
with the Province, and develop appropriate new programs, 
jointly with the Province, in keeping with negotiated cost- 
sharing. 

b) Approve the extension requested by the Medical Health Officer, 
in order to retain the employees presently employed in the 
program. The Comptroller of Budgets and Research advises 
that, if Council approves this proposal, there will be in- 
creased costs of $4,450.00 and $43,434.00 for 1978 and 1979, 
respectively. A request has been made to the Provincial 
Government for the continuation of the 50% cost-sharing on 
this program so that the cost to the City would be reduced 

to $2,225.00 and $21,717.00 in 1978 and 1979, respectively. 
The source of funding for the 1978 costs would be Contin- 
gency Reserve, while the 1979 costs would be borne by the 
1979 operating budget. 

The Medical Health Officer and representatives of the staff 
of the project were present for discussion of this matter. 

The Medical Health Officer stressed the importance of con- 
tinuing this project by retaining the staff and services already 
developed. This will help to close the gap between the service 
available and public demand and will assist the department to 
plan for improved service. 

The Committee discussed various points brought out in the 
report, agreeing that the project had shown favourable results. 

Following further discussion regarding the Provincial cost- 
sharing on this project, the Committee 


RECOMMENDED 

THAT the recommendations of the Medical Health Officer 
for interim staffing of Parents Choice and Healthiest 
Babies Possible be approved to March 31, 1979 at total 
increased costs of $4,450.00 and $43,434.00 for 1978 
and 1979, respectively. If 50% cost-sharing is obtained 
from the Provincial Government, the cost to the City 
would be reduced to $2,225.00 and $21,717.00 in 1978 and 
1979, respectively. Source of funding for the 1978 costs 
to be allocated from Contingency Reserve and the costs to 
March 31, 1979 to be borne by the 1979 operating budget. 


The meeting adjourned at approximately 2:30 P.M. 




CITY OF VANCOUVER 
SPECIAL COUNCIL - DECEMBER 1, 1978 


A Special Meeting of the Council of the City of Vancouver 
was held on Thursday, December 7, 1978, in the No. 1 Committee 
Room, at approximately 7:40 p.m. 

PRESENT: Mayor Volrich 

Aldermen Ford, Gibson, Harcourt, Kennedy, 
and Marzari 

ABSENT: Aldermen Bellamy, Brown, Gerard, Puil, 

and Rankin 

CLERK TO THE COUNCIL: R. Henry 


Local Improvements on the 
Initiative and by Petition 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Marzari, 

THAT this Council resolve itself into a Court of Revision 
for the purpose of hearing complaints against the proposed 
assessment or the accuracy of frontage measurements, or any 
other complaint which persons interested may desire to make and 
which is by law cognizable by the Court, Mayor Volrich in the 
Chair. 


- CARRIED UNANIMOUSLY 


COURT OF REVISION 

Pavement and Curbs (Arterial Streets) , 
Pavement and Curbs (Higher Zoned Streets) , 
Pavement and Curbs (Kitsilano Point), 
on the Initiative - Schedule #452 

AND 

Pavement and Curbs (Local Residential), 
Lane Pavement (Local Residential), 
Speed Deterrent Bumps (in lanes), 
P.C. Concrete Sidewalks, Lane Lighting 
by Petition - Schedule #453 


The Court noted Schedules #452 and #453 as submitted by the 
Collector of Taxes listing 14 local improvement projects on the 
initiative at various locations and 82 local improvement projects 
by petition at various locations. 

The Court also noted a request submitted by the Collector of 
Taxes to adjust the measurements and costs on Project 3 in 
Schedule #452. 

** MOVED by Aid. Harcourt, 
SECONDED by Aid. Ford, 

THAT the request submitted by the Collector of Taxes to 
adjust the measurements and costs on Project 3 in Schedule #452, 
be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Marzari, 
SECONDED by Aid. Gibson, 

THAT Schedules #452 and #453, as submitted by the Collector 
of Taxes and amended by this Court, be approved. 

- CARRIED UNANIMOUSLY 

** (Details of the adjustment 
are on file in the City 
Clerk's Office. ) 

Cont'd . . . 
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Special Council (Court of Revision), December 7, 1978 

Court of Revision (Cont'd) 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Marzari, 

THAT the Court of Revision rise and report. 


- CARRIED UNANIMOUSLY 


COUNCIL 

MOVED by Aid. Marzari, 
SECONDED by Aid. Harcourt, 

THAT the report of the Court of Revision be received. 


- CARRIED UNANIMOUSLY 


Local Improvement Subsequent Procedure 

The Council heard the following representations speaking 
against the projects listed: 


Mr . Byrne 
Mr. Sherley 


Schedule & 
Project No. 

452/66 
452/66 


Mr . Kremer 


Mr. Richard Leslie 


452/66 


452/2 


Mr. G. Fee 


Mr. Hill 


452/2 


452/2 


Comments 


Represented 14 neighbours 
opposed to the lane paving. 

Noted this local improvement 
could prove dangerous to 
children using the lane. 

It was pointed out that only 
nine persons were still in 
favour of this lane paving. 

Contended he did not use the 
lane, and should not have to 
pay taxes on this improvement. 

Stated 15 out of 24 owners 
objected to this local 
improvement, because of noise, 
etc. 

Mr. Rudberg, Traffic Engineer, 
pointed out that this project 
was put forward on Special 
Grounds as three projects 
were all connected with 4th 
Avenue. A safety problem 
existed and several curves 
existed in this roadway. 
Flexibility for the future 
included two-way traffic 
movement with parking lanes on 
both sides. Trimble to 
Sasamat only section not 
improved from UBC to Granville. 

Opposed project and agreed 
with points raised by 
Mr. Leslie. 

Noted street could not be 
widened any further without 
removing his house. Only one 
person in block had signed 
petition . 


Cont'd . . . 
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Mrs. M. McCoy 


Mr. P. Fee 


452/2 
452/2 


Mr. B. Nattress 


Ms. Gail Percell 


Mr. Chu 


452/3 


452/3 


452/1 


Mr. Heidrich 


Mr. Nathan Davidowicz 


452/1 


452/1&2 

and all lane 

paving 


Spoke in opposition to the 
project. 

Questioned the widening of 
the roadway. 

Alderman Marzari questioned 
the City Engineer on why the 
City could not just pave the 
street and not add curbs and 
gutters . 

Mr. West, Engineering 
Department, stated it would 
help drainage and improve 
appearance. 

Stated he was concerned about 
safety problems and increased 
noise, and asked for 
protective barriers . 

Spoke against project and 
noted lanes were not needed 
for parking. 

Noted on completion of local 
improvement, roadway would 
be nine feet from his house. 

Mr.Rudberg, Assistant City 
Engineer, stated property 
negotiations had been carried 
on with Mr. Chu and $7,000 
had been agreed to for 
compensation to him. 

Mr . Chu questioned whether a 
fence and retaining wall were 
still to be built. 

He was assured that this would 
be done. 

Objected to cars that would 
park in front of his house if 
local improvement was completed 

Spoke in opposition to these 
projects noting that 
bottlenecks in traffic would 
occur. He also made general 
statements on the traffic 
situation in the area. 


Council noted a letter dated December 7, 1978, re Schedule #452/1 
from the Kensington Citizens Neighbourhood Improvement Program 
Planning Committee, questioning the priority of putting a left turn 
bay at Nanaimo and Kingsway before considering the intersection at 
Kingsway and Knight. 

Council also noted a telegram re Schedule #4 53/56 from 
Mr. Lankester, concerning pavement on lane south of 20th Avenue 
from MacDonald Street to the lane west of Trafalger Street. 

Mr. Lankester was in favour of the project providing the 
City Engineers give written assurance* that the paving will not 
further impede the drainage which is already rotten on his property 
and his neighbours'. 


Cont'd 


Board of Administration, December 11, 1970 ... (REGULAR PERSONNEL - 2) 
Clause No. 1 (Cont'd.) 


supervisory duties. Therefore, the work of this position 
falls substantially within Class Specification No. 1013, 
Trades Foreman I, Pay Grade 24 ($788-862) and I recommend 
that the position be so classified effective February 1, 
1970. I have revised Class Specification No. 1013, Trades 
Foreman I, to reflect the duties performed. I further 
recommend that Class Specification No. 1017, Foreman, 
Working Water Meters, be abolished. 

The estimated recurring annual cost of this proposal deter- 
mined by the increase in the final step in the pay range 
of 1970 rates and including fringe benefits will be $1,217. 

The Comptroller of Accounts reports that the additional 
funds estimated at $73 . for one and one-half months in 1969 
and $1,165. for twelve months in 1970 are available within 
the 1970 Departmental Budget. 

This report has been discussed with the Assistant City 
Engineer, Sewer, Water and Sanitation Division, and the 
President of the City of Vancouver Foremen's Association, 
both of whom concur herein." 


SUMMARY 


Incumbent 


Present 
Classification 


E.S. Trasolini Foreman (Welding) 

Water Works 
Pay Grade 2 3 
($753 - 825) 


Proposed 
Classification 

Trades Foreman I 
Pay Grade 24 
($788 - 862) 


Effective 
Date 

Nov . 16 , 

1969 


O.R . 

Chamberlain 


Foreman, Working, 
Water Meters, 
Pay Grade 23 
($753 - 825) 


Trades Foreman I Feb. 1, 

Pay Grade 24 1970 
($788 - 862) 


Your Board RECOMMENDS that 

(1) the foregoing recommendations of the Director of Personnel 
Services be adopted. 

(2) Revised Class Specification No. 1013, Trades Foreman I 
be approved . 


(3) Class Specification No. 1015 Foreman (Welding) Waterworks 
be abolished. 

(4) Class Specification No. 1017 Foreman-Working-Watermeters 
be abolished. 

(Copies of Revised Class No. 1013 - Trades Foreman I, are 
circulated for the information of Council . ) 


Special Council (Court of Revision), December 1, 1978 
Local Improvement Subsequent Procedure (Cont'd) 

Council noted a report of the City Manager dated November 23 
1978, in which the City Engineer reported as follows: 


Projects on the 'Initiative Principle' and 'By Petition' have been advanced 
under the provisions of the Local Improvement Procediire E^-law and will come 
before a Court of Revision on December 7, 1978. 


The projects are identified as follows: 


Court of Revision 
Initiative 452 

Petition 453 


Type 


Schedvile 

1,4 Pavement and Curb, Arterial Streets 

5-9 Pavement and C^arbs, Higher Zoned Streets 

10-14 Pavement and Curbs, Kitsilano Point 

1-22 Pavement and Curbs, Local Residential 

23-73 Lane Pavement, Local Residential 

74-78 Speed Deterrent Bumps (in lanes) 

79-81 P.C. Concrete Sidewalks 

82 Lane Lighting 

DEFEATH) PROJECTS 

The following projects on the 'Initiative Principle' have been defeated: 


Schedule 
452 


Item Type 

2,3 Pavement and Curb, Arterial Streets 

4th Avenue Diversion - 

4th Avenue to Tricnble Street 
4th Avenue - 

Trimble Street to Sasamat Street 


SPECIAL ITEMS 


Schedule 453f Items 5 and 6 - 

These two projects are eligible for a contribution under the Mt. Pleasant 
Neighbourhood Improvement Program as approved tjy Council on February 18, 1977. 

Cost sharing of the recommended $5 398 N.I. P. expenditure will conform to the 
standard N.I. P. utilities formula as follows: 


Federal 25?S 
Provincial 12.5^ 
City 62.5?S 


$1 349.50 
674.75 
3 373.75 

+ $5 398.00 


C.M.H.C. has concurred with this allotment. 
Schedule 452, Items 1 and 4 - 

On September 26, 1978, Council authorized allocating funds to give a 25^ re- 
duction to residential properties on arterial streets; residential property 
owners on Nanaimo Street from 29th to 34th Avenues and on 4th Avenue from 
Highbury Street to 400 feet East of Discovery Street, qualify for this reduc- 
tion. 


CAHTAL FUNDS 

The City's share of the recommended projects for pavement and curbs, P.C. 
(Joncrete sidewalks and lane pavement - category A is available from funds 
already approved ancJ/or provided in the current Five Year Plan. The City's 
share of lane pavements - category B and speed bumps will be subject to the 
approval of $46 000 of supplementary capital by the 1979 Council. 
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REOOMMEUDATION 

I RECOMMEND, subject to the proceedings of the Court of Revision, and subsequent 
approval of Council, that: 

(a) the 'Initiative* projects in Schedule 452, except the defeated items 

2 and 3 be undertaken and that the City's share of the cost ($1 343 23l) be 
approved in advance from the 1979 Basic Capital Budget. (The City's share 
for Chestnut Street and Kitsilano Point ($153 315) vail come from already 
approved capital account #148/7960 ... $71 546 and #148/7925 ... $81 769 
respectively). 

' (b) the Petition projects in Schedule 453 for pavement and curb and P.C. 

(Concrete sidewalk be vmdertaken and the City's share of the cost ($324 618) 
be approved in advance from the 1979 Basic Capital Budget. 

(c) the Petition projects in Schedule 453 - category A be undertaken and that 
$45 010 of the City's share be approved in advance from the 1979 Basic 
Capital Budget (the balance of funds ($200 000 ) is available in #148/7944 
- lane paving unappropriated). 

(d) the Petition projects in Schedule 453 - Category B be undertaken siibject 
to approval of $46 000 for the City' s share and that this Council 
recommend that the 1979 Council approve this amount of Supplementary funds 
early in 1979. 

(e) $5 398 be appropriated from Movmt ELeasant N.I. P. funds - Services and 
Utilities (896/9217) for the N.I. P. projects (Schedule 453 - Items 5 & 6). 

(f ) Nanaimo Street from 29th Avenue to 34th Avenue and 4th Avenue from 
Highbury Street to 4D0 feet east of Discovery Street be designated as 
•thoroughfares' for the purposes of Part 1 of the Local Improvement 
By-law and that $6 995 for the 25^ reduction to the property owners' share 
be allocated from the balance of Provincial Revenue Sharing 148/8251." 

The City Manager RBOOMMENDS that the above recommendations of the City Jhgineer 
be approved. 


MOVED by Aid. Harcourt, 
SECONDED by Aid. Marzari, 

THAT Project #66 of Schedule 453 for lane paving 51st Avenue 
from Ontario Street to Quebec Street not be proceeded with. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Gibson, 
SECONDED by Aid. Harcourt, 

THAT Project #2 of Schedule 452 for pavement and curbs from 
Trimble Street to Sasamat Street not be proceeded with. 

- CARRIED 

(Alderman Kennedy opposed . ) 

MOVED by Aid. Harcourt, 
SECONDED by Aid.' Gibson, 

THAT Project #3 of Schedule 452 for pavement and curbs from 
4th Avenue to Trimble Street not be proceeded with. 

- CARRIED 

(Alderman Kennedy opposed.) 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Marzari, 

THAT the City Engineer meet with residents affected by the 
4th Avenue improvements to discuss the relocation of a particular 
pole and the construction of a cement barrier on the diversion 
from 4th Avenue to Trimble Street. 

FURTHER THAT the City Engineer examine the possibility of 
the paving proceeding without curbs etc. All of the foregoing to 
be reported to the Standing Committee on Transportation. 


- CARRIED UNANIMOUSLY 


5S5 


Special Council (Court of Revision), December 7, 1978 ... 6 
Local Improvement Subsequent Procedure (Cont'd) 


MOVED by Aid. Harcourt, 
SECONDED by Aid. Marzari, 

THAT Project #1 of Schedule 452 for pavement and curbs from 
29th Avenue to 34th Avenue not be proceeded with. 

FURTHER THAT a report be submitted by the City Engineer on 
future plans for Nanaimo Street, Knight Road, Kingsway area. 

- CARRIED 

(Alderman Kennedy opposed . ) 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Marzari, 

THAT the balance of the recommendations of the City Engineer 
as contained in the City Manager's Report dated November 23, 1978, 
be approved, taking into account the foregoing resolutions. 

- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 9:30 p.m. 


* * * 
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CITY OF VANCOUVER 

REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, December 12, 1978, in the Council Chamber, 
commencing at 2:00 p.m. 

PRESENT ; Mayor Volrich 

Aldermen Bellamy, Brown, Ford, Gerard, 

Gibson, Harcourt, Kennedy, Marzari 
and Puil 

ABSENT ; Alderman Rankin (Leave of Absence) 
CLERK TO THE COUNCIL; R. Henry 


PRAYER 

The proceedings in the Council Chamber were opened with 
prayer, offered by the Civic Chaplain, The Reverend John Opmeer, 
of Hope Reform Church, Vancouver. 

ACKNOWLEDGEMENT 

The Mayor acknowledged the presence in the Council Chamber, 
of students from the Employment Orientation for Women Class at 
King Edward Campus, under the director of their instructor, 
Ms. Joan Burnett. 

'IN CAMERA' MEETING 


The Council was advised there were matters to be considered 
'In Camera' later this day. 

ADOPTION OF MINUTES 

MOVED by Aid. Harcourt 
SECONDED by Aid. Bellamy 

THAT the Minutes of the Regular Council Meeting of November 28, 
1978, (with the exception of the 'In Camera' portion) and the 
Minutes of the Special Council (Court of Revision) of December 7, 
1978, be adopted. 

- CARRIED UNANIMOUSLY 


At this point in the proceedings Regular Council recessed 
and reconvened at 2:40 p.m. following a Court of Revision and 
Special Council (Public Hearing) . 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Puil 
SECONDED by Aid. Bellamy 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Volrich in the Chair. 

- CARRIED UNANIMOUSLY 


UNFINISHED BUSINESS 

1. Rezoning Application - 

S/E Corner 16th and Burrard 

Council on November 28, 1978, approved a request from 
Mr. G. Elmitt to address it on his rezoning application - S/E 
Corner 16th and Burrard. 


Cont'd . 
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WINISHEQ BgSj^jE§g. (Cont'd) 

Rezoning Application - 

S/E Corner 16th and Buj:rar4 (Cont'd.) 

In a memo dated December 7, 1978, the City Clerk advised 
that Mr. Elmitt is still out of the country and the architect is 
requesting that this matter be deferred to a Regular Council meeting 
in January. 

MOVED by Aid. Harcourt 

THAT the request for deferral of this matter to a Regular 
Council meeting in January be approved. 

- CARRIED UNANIMOUSLY 


COMMUNICATIONS OR PETITIONS 


1 . Rentex 

Council noted a letter dated November 28, 1978, from the 
principals of Rentex requesting an opportunity to address Council 
on the report of the Standing Committee cn Community Services dated 
November 2, 1978, on proposed amendments to By-law No. 47 90. 

MOVED by Aid. Bellamy 

THAT the delegation request be approved and arrangements be 
made for Messrs. R.J. Carstairs and C. Haight of Rentex to appear 
before Council in January. 

- CARRIED UNANIMOUSLY 


2. Sale of Property - 

10th Avenue and Discovery Street 

Mrs. D. Gillis, Chairman, Building and Planning Committee, 
West Point Grey Community Association, in a letter dated December 7, 
1978, referred to the fact that the property at the N/W corner 
of 10th Avenue and Discovery will be placed on the market in the 
near future. 

The Association requested that the City refer the purchase of 
this property for a community gymnasium for the West Point Grey 
area to the Property Endowment Fund Board for its consideration. 

MOVED by Aid. Puil 

THAT the communication from the West Point Grey Community 
Association be received and no further action be taken. 

- CARRIED 

(Aldermen Brown and Harcourt opposed.) 


3 . Highland Restaurant - 
Operation 


Council noted a letter from Mr. A.K. Thompson, Lawyer for 
TO{3s 24 Restaurant, commenting on the fact that the adjacent 
Highland Restaurant does not provide sufficient parking spaces for 
its customers who, therefore, use the Tops 24 Restaurant parking. 

Mr. Thompson claimed that the Highland Restaurant is operating 
in contravention of its City of Vancouver Development Permit. It 
was also noted that this Development Permit contravention is 
currently before the Courts. 

Mr. Thompson had requested an opportunity to address Council 
this day on this matter. Also before Council was a letter dated 


Cont 'd 
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CQMMUNICATIOMS QR PETITIQMS (Cont'd) 

iilflLJL^suridi Restaurajjt * 
Opera ttog (Cont'4? 

December 11, 1978, from the Solicitor for the Highland Restaurant in 

which he stated that because of short notice he was unable to appear 

before Council this day and requested that Council not approve 

Mr. Thompson's request to be heard at today's meeting. 

Mr. Thompson addressed Council and advised that he had no 
objection to this matter being deferred to a meeting in January, 
1979 . 

MOVED by Aid. Bellamy 

THAT consideration of this matter be deferred to a meeting of 
Council early in January, 197 9, at which time representatives of both 
the Highland Restaurant and Tops 24 Restaurant be given an opportunity 
of addressing Council. 

- CARRIED UNANIMOUSLY 


4 . Rezoning of 5660 Yew Street 

Council noted the following letter from Mr. R.A.W. Elliott 
with respect to his rezoning application relating to 5660 Yew Street: 

"As a condition of rezoning we have agreed to dedicate the east four 
feet of the above lot to the City for lane purposes. 

In that regard we understand that the dedication has not yet been 
registered. 

Since we wish to have the by law enacted at your meeting of December 12, 
1978 we request that there be an amendment to the by law. Such amendment 
would be to the effect that the rezoning be approved subject to the 
registration of the dedication. We would have no objection to the 
Director of Planning not issuing the Development Permit until the regis- 
tration is completed. 

We would appreciate your assistance on this matter. ' 

Mr. R. Scobie of the Planning Department spoke to this letter 
and recommended that Condition 3 of the Council's former motion and 
reading in part as follows: 

"The east four feet of Lot 3 of Lot 1 of Lot 6, Block 
17, D.L. 526 is to be dedicated to the City for lane 
purposes to the satisfaction of the City Engineer and 
so registered in the Land Registry Office. " 

be amended to read: 

"That prior to the issuance of a development permit 
the east four feet of Lot 3 of Lot 1 of Lot 6, Block 
17, D.L. 526 is to be dedicated to the City for lane 
purposes to the satisfaction of the City Engineer and 
so registered in the Land Registry Office. " 

MOVED by Aid. Harcourt 

THAT the amendment to Condition 3 of the former motion 
recommended by the Director of Planning and quoted above, be approved 
and the former motion be amended accordingly. 

- CARRIED UNANIMOUSLY 


Cont'd . . , 
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- 5. Assignment of Strata Lot Leases 
- False Creek Ground Leases 


Council had for consideration the following memo dated 
December 12, 1978, from the Director of Legal Services: 

" In the past this department has been requesting Council from time 
to time 'to authorize the Director of Legal Services to execute 
assignments of the strata lot leases created by the conversion 
of ground leases under the Strata Titles Act. 

The City entered into two ground leases with Frank Stanzl Con- 
struction, both dated as of July 1, 1976, in respect of Air Space 
Parcels 1 and 3 of Lot 39, False Creek, Air Space Plan 4 respec- 
tively. Both leases were recently converted into strata lot 
leases and inadvertently we failed to make the usual request to 
authorize the Director of Legal Services to execute the assign- 
ments thereof. 

It is urgent that Council ratify the actions of the Director of 
Legal Services in executing two assignments on December 6, 1978 
(1) an assignment made between the said company and J.S.Ikeda in 
respect of Strata Lot 9, False Creek, Leasehold Strata Plan Vr551, 
and (2) an assignment made between the said company and B.H.Ott 
in respect of Strata Lot 26, False Creek, Leasehold Strata Plan 
Vr551, and adopt the following resolution: 

' THAT effective December 6, 1978 the Director of Legal 
Services, or in his absence, an Assistant Director, be 
authorized to sign on behalf of the City the assignments 
of the leasehold interests in the strata lots made pur- 
suant to the said ground leases and affix the seal of the 
City thereto. ' " 


MOVED by Aid. Harcourt 

THAT effective December 6, 1978 the Director of Legal 
Services, or in his absence, an Assistant Director, be authorized 
to sign on behalf of the City the assignments of the leasehold 
interests in the strata lots made pursuant to the said ground leases 
and affix the seal of the City thereto: 

FURTHER THAT Council ratify the actions of the Director of 
liOqal Services in oxocutinq the two assignments mentioned above. 

- CARRIED UNANIMOUSLY 
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CITY I4AHAGER'S REPORTS 

A. MANAGER'S GENERAL REPORT 
DECEMBER 8, 1978 


Works and Utility Matters 
(December 8, 1978) 


The Council considered this report which contains five 
clauses, identified as follows: 

CI. 1. Tender 58-78-6 - Supply and Delivery of 

Mineral Aggregate 
CI. 2. Local Improvement - Correction of Property Owners' 

Share (Underground Wiring on Hastings and Burrard) 
CI. 3. Storm Drainage from University Endowment Lands 

to City Sewers. 
Cl . 4. Cancellation of Local Improvement Charges re Lane 

Lighting (Lane North of Hastings, from Howe to 

136 Feet West) 
Cl. 5. Chinatown Streetscape Improvement Project. 


Clauses 1, 2, 3, 4 and 5 

MOVED by Aid. Brown, 

THAT the recommendations of the Committee contained in 
Clauses 1, 2, 3 and 4 be approved and Clause 5 be received 
for information. 

- CARRIED UNANIMOUSLY 


Social Service & Health Matters 
(December 8 , 1978) 

The Council considered this report which contains two 
clauses, identified as follows: 

Cl. 1. Transfer of Metropolitan Board of Health Staff 

to Home Care Program, City of Vancouver. 
Cl. 2. Keeping of Chickens, 2406 West 1st Avenue 

Clause 1 


MOVED by Aid. Gerard, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 


Clause 2 


MOVED by Aid. Bellamy, 

THAT consideration of this Clause be deferred pending a 
report from the Medical Health Officer at the 'In Camera' 
meeting later this day. 

- CARRIED UNANIMOUSLY 

For Council action see page 20. 
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CITY MANAGER'S REPQ^TS (cOQt'djt 

Building and Planning Matters 
(December 8, 1978) 

The Council considered this report which contains ten 
clauses, identified as follows: 

Cl. 1. Grandview-Woodland N.I. P. - Victoria Park Improvements 
Cl. 2. Rezoning Application: 6905 Victoria Drive 
Cl. 3. Downtown Eastside N.I. P. Appropriation: 

Projects to Encourage Employment. 
Cl. 4. Mount Pleasant N.I. P. - Litter Containers 
Cl . 5. Grandview-Woodland N.I. P. - Garden Park Improvements, 
Cl. 6. Grandview-Woodland N.I. P. - St. Francis School 

Gymnasium Proposal 
Cl. 7. Champlain Heights Enclave 14: Subdivision and 

Terms of Lease 
Cl. 8. Champlain Heights - Enclave 15: Conditions and 

Standards of Development. 
Cl. 9. Champlain Heights Enclave 15: Lease Adjustment 
Cl.lO. Champlain Heights - Phase II: Specific Conditions 

of Development. 

Clauses 1, 3, 4, 5, 6, 
8, 9 and 10 


MOVED by Aid. Gibson, 

THAT the recommendations of the City Manager contained in 
Clauses 1, 3, 4, 5, 6, 8, 9 and 10 be approved. 

- CARRIED UNANIMOUSLY 

Rezoning Application - 6905 Victoria 
Drive (Clause 2) 

It was agreed to defer consideration of this Clause pending 
the hearing of a delegation from Mr. Cigic later this day. 

(For Council action see page 13.) 


Champlain Heights - Enclave 14 
Subdivision & Terms of Lease (Clause 7) 

The Champlain Heights Project Manager advised Council that 
the main issue was whether or not the lease of this property to 
the Royal Arch Masons Society should contain a right of first 
refusal to lease the lands and buildings on the terms and 
conditions specified by the City at the time of termination of 
the lease. 

Mr. Harold Johnson, Secretary, The Society of Royal Arch 
Masons, addressed Council and stated his organization considered 
it reasonable to have the lease agreement contain a renewal clause 
or have right of first refusal as part of the lease terms. 

The Director of Finance stated his objection to this course 
of action was that it v/ould add another complexity to the lease 
and would not give any real advantage to the Royal Arch Masons. 
In his opinion. Council should have the complete unfettered ability 
to take whatever action is desirable on expiration of a lease. 

MOVED by Aid. Harcourt, 

THAT the request of the Society of Royal Arch Masons that 
the lease of part of Enclave 14 in Champlain Heights by the 
City of Vancouver to the Society contain a renewal clause or a 
right of first refusal to lease the lands and buildings on the 
terms and conditions specified by the City at the time of expir- 
ation of the lease, be not approved . 

- CARRIED UNANIMOUSLY 

eQtit'(i..ii . 
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CITY MANAGER'S REPORTS {contM) 

Building & Planning Matters 
(December B, 1978) (cont'd) 

Champlain Heights - Enclave 14 Subdivisi^SR 
& Terms of Lease (Clause 7 ) (cont 'd) 


MOVED by Aid. Har court, 
THAT 

(a) Council grant authority to sub-divide Enclave 14, 
(Lot 19, Parcel A, District Lot 335, Group 1, New 
V7estminster District Plan 14593) into two portions: 

(i) the northern portion to be approximately 1.59 acres 
(ii) the southern portion to be approximately 2 acres. 

(b) Council offer to lease the southern portion of Enclave 
14 to the Society of Royal Arch Masons, for the term 
set out in Appendix A of this report and the rent to 
be $325,000 prepaid, PROVIDED HOV/EVER, the final lease 
shall be to the satisfaction of the Director of Finance 
and the Director of Legal Services; BUT, this offer to 
lease may only be accepted by the Society of Royal Arch 
Masons signing the lease as presented by the Director 
of Legal Services. 

- CARRIED UNANIMOUSLY 

(Appendix A referred to on file 
in the City Clerk's Office) 

MOVED by Aid. Ford, 

THAT the City request the Provincial Ministry of Health to 
cover the cost of the 35% write-down on this land as the facility 
proposed for the site is a Provincial responsibility. 

- LOST 

(Aldermen Bellamy, Brown, Gerard, Gibson, Harcourt, 
Kennedy, Marzari, Puil and the Mayor opposed) 

MOVED by Aid. Gibson 

THAT the City initiate policy discussions with the 
Provincial Government on - 

(a) write-down of land costs on authorized community 
care facilities; 

(b) property tax exemption on community care facilities. 

- CARRIED UNANIMOUSLY 

During consideration of the above item, the Mayor referred 
to the fact that Alderman Bellamy is a member of the Royal Arch 
Masons; however the Mayor indicated he did not consider this to 
be a conflict of interest. 


Licenses & Claims Matters 
(December 8, 1978 


Licensing Lotteries and 
Bingo (Clause 1) 


MOVED by Aid. Kennedy, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 


BOARD OF ADMINISTRATION 
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PERSONNEL MATTERS 
SUPPLEMENTARY REPORT December 18, 1970 

RECOMMENDATION 

1 . Auto Allowance - 

Engineering Technicians - Materials Branch 

The City Engineer reports as follows: 

"In 1965 the Board of Administration approved a report on the 
re-organization of works inspection in the Materials Branch. 
This report proposed: 

(a) that all works inspection be amalgamated into one branch. 

(b) that a reduction in man months from 253 per year to 229 
per year (two men) would take place. 

(c) that improved transportation and communication would be 
necessary to achieve this. 

(d) that the Engineering Technicians (Works Inspectors) be 
moved to the Inside Union. 

(e) the savings would be about $12,000 per year. 

This reorganization was achieved later in 1967 after the 
dispute with the Union was settled by the Labour Relations Board. 

All of the above objectives have been met except that the 
transportation problem (c) has not been solved. The actual 
savings have been about $26,000 per year. 

The Materials Branch Technicians are responsible for con- 
trolling all the contract paving, inspecting contractors' plants, 
utility companies works and their contractors works, and mis- 
cellaneous inspections. 

The 1965 report showed a need for 14 permanent (all year) 
technicians supplemented during the summer paving season by 
temporary help. This would have achieved the reduction of 253 
to 229 man months/year. However, after re-organization only 
12 permanent men were hired supplemented by temporary men (8 
students in 1970). Under the present system using the available 
transportation, this is not sufficient help to handle the work 
and is below the reduced staff level which was the target for 
1967. 

Inspectors duties include coordination of contracts - ex- 
pediting the job between the contractor, utility companies and 
City forces as well as acting as the City's representative to 
the public. Once they are on the job they have to stay there 
until transported to another. Thus, there is not opportunity 
to make use of them for other work unless transportation is 
provided . 

Therefore, if the present system is maintained, because of 
the increased workload, the staff level will have to be raised 
by 2 men to what was originally proposed in the 1965 report at 
an increased salary cost of $20,000. 

cent 'd . . . . 
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Fire & Traffic Matters 
(December 8, 1978) 

Free Downtown Bus Service 
(Clause 1) 


MOVED by Aid. Kennedy, 

THAT Council continue funding the FreeBus operation 
from January 1, 1979, to April 1, 1979. City staff initiate 
discussions with the UTA and GVRD to take over the service 
on April 1, 1979, on a negotiated cost-sharing basis. Funding 
of the service between January 1 and April 1, 1979, will 
be cost-shared between the downtown merchants and the City. 
If an acceptable cost-sharing formula is not achieved by 
January 31, 1979, the FreeBus service will be cancelled from 
February 1, to April 1, 19 79. 

- CARRIED UNANIMOUSLY 


Finance Matters 
(December 8, 1978) 

The Council considered this report, which contains eleven 
clauses, identified as follows: 

CI. 1. Auto Allowances 

CI. 2. Taxes - City Facilities at 7th Avenue and Laurel 
Cl. 3. Printing Branch Replacement Equipment 
Cl. 4. Britannia Operating Agreement 

Cl. 5. Investment Matters (Various Funds) August 1978 
Cl. 6. Investment Matters (Various Funds) September 1978 
Cl. 7. Investment Matters (Various Funds) October 1978 
Cl. 8. 1979 Street Decorations 
Cl. 9. Analysis of 1978 Property Tax Roll for 

Single-Family Residences 
Cl.lO. Construction Cost Overruns 
Cl.ll. Police Compound Attendants. 


Clauses 1, 2, 3, 4, 5, 
6, 7, 8 and 9 


MOVED by Aid. Brown, 

TIiAT the recommendations of the City Manager contained in 
Clauses 1, 2, 3, 4, 5, 6, 7 and 8 be approved and Clause 9 be 
received for information. 

- CARRIED UNANIMOUSLi 
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Finance 

i&0&mm^r 1,978 i 

Construction Cost Overruns 
(Clause 10) 


The City Architect answered questions from Council on the 
recommendations contained in this clause and the reasons for 
same . 

MOVED by Aid. Gibson, 

THAT recommendations A, B, C and D of the Director of 
Civic Buildings contained in this Clause be approved after 
amending recommendation D to read as follows: 

"D. That all Departments, Boards, Committees or other such 
organizations that have the responsibility for projects 
for which the City has committed funds shall report to 
Council as soon as possible when there are indications 
that the project is likely to exceed the set budget by 
5%. " 

- CARRIED UNANIMOUSLY 

(Underlining denotes amendment) 


Police Compound Attendants 
(Clause 11) 


Deputy Chief Constable Stewart put forv/ard reasons why the 
Chief Constable and City Engineer were recommending as follows: 

"A. Three temporary Compound Attendant positions be 
transformed into permanent positions. 

B. One temporary Compound Attendant position be re- 
tained for a further six months pending further 
investigation into modified Police vehicle fleet 
management systems. In conjunction with this 
system study it should be determined if there is 
an opportunity to utilize the remaining temporary 
Compound Attendant's time fully. 

C. Methods and procedures followed by the Compound 
Attendants be modified to minimize issue time and 
general workload. 

The increase in yearly cost of the above recommendations is: 

3.5 X yearly salaries. Pay Grade 10 - $37,000 

Plus 12.5% fringe benefits - 4,625 


Total yearly cost - $41,625 


MOVED by Aid. Gibson, 

THAT the present method of surveillance of the Police fleet 
equipment be continued pending a review of this matter by the 
19 79 Finance Committee within six months. 

- CARRIED UNANIMOUSLY 
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Personnel Matters 
(December 8, 1978 ) 

The Council considered this report, which contains two 
clauses, identified as follows: 

Cl . 1. "Decision Dynamics/7 9" Seminar 

CI. 2. Janitorial Staff for the East Wing, City Hall 


Clauses 1 and 2 

MOVED by Aid. Bellamy, 

THAT the recommendations of 
Clauses 1 and 2 be approved. 


the City Manager contained in 

- CARRIED UNANIMOUSLY 


Property Matters 
(December 8, 1978) 


The 

Council considered this report, which contains thirteen 

clauses , 

identified as follows: 

Cl. 

1 . 

Taylor Street - Lease Agreement 

Cl. 

2. 

Extension of Lease - Mount Pleasant N.I. P. Site 



Office - 670 East Broadway. 

Cl. 

3. 

Sale of Industrially-zoned Property - Intersection 



of Malkin and Atlantic Streets 

Cl. 

4 . 

Request by Uptown Kiwanis Senior Citizens Housing 



Society for an easement over Lot 35, False Creek. 

Cl. 

5. 

Lease of Coffee Shop at Britannia Community 



Services Centre 

Cl. 

6. 

Rental Review - Parking Lot - 1500 West 3rd Avenue 

Cl. 

7. 

Rent Review - Lot 25, Block 105, D.L.541 - 



1200 Block Homer Street 

Cl. 

8 . 

Rental Review - 2131 Burrard Street - Daycor 



West Accessories Ltd. 

Cl. 

9. 

Exchange of City-Owned Lot for Privately-Owned 



Lot on Boundary Road, South of 2 9th Avenue. 

Cl. 

10. 

Chinese Cultural Centre - Land Lease Agreement 

Cl. 

11. 

Manhattan Apartments - 784 Thurlow Street 

Cl. 

12. 

Demolition of 615 and 635 Burrard Street and 



Commencement of Park Construction 

Cl. 

13. 

Purchase of Properties at 29th Avenue and Nanaimo 


Street for Road Widening Purposes 

Clauses 1, 2, 3, 4, 5, 
6, 7, 8 and 9 


MOVED by Aid. Puil, 

THAT the recommendations of the City Manager contained in 
Clauses 1, 2, 3, 4, 5, 6, 7, 8 and 9 be approved. 

- CARRIED UNANIMOUSLY 

Clause 10 

MOVED by Aid. Harcourt, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 
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Manhattan Apartments - 78 4 Thurlow 
Street (Clause 11) 

MOVED by Aid. Harcourt, 

THAT this Clause be received for information. 

- CARRIED UNANIMOUSLY 

Demolition of 615 and 635 Burrard Street 
and Commencement of Park Construction 
(Clause 12) 

MOVED by Aid. Ford, 

THAT the building situated at 6 35 Burrard Street be retained 
to permit the City to recover a portion of the cost of this site 
through rental of the premises. 

- LOST 

(Aldermen Bellamy, Gerard, Gibson, Kennedy, Puil and 
the Mayor opposed) 

MOVED by Aid. Puil, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED 

(Aldermen Brown, Ford, Harcourt and Marzari opposed) 


Purchase of Properties at 29th Avenue 

& Nanaino Street for Road Widening Purposes 

(Clause 13) 


Council noted that a report of the Standing Committee on 
Transportation dated November 23, 19 78, also refers to this 
matter and it was agreed to defer consideration of this clause 
of the Manager's report to later in the meeting when Report 
XIII is before Council. 


(See page 19 for Council action.) 


CIVIC RECOGNITION 

At this point in the proceedings, Council recognized the 
following long service employees who liave retired in 1978, and 
the Mayor presented each one with a signed certificate acknowleging 
their services: 


Torgney E. Alsterlund 
John W. Andrews 
Charles D. Collins 
Stanley Geib 
Terence Hannigan 
Norman Holland 
Harold W. Irlam 
William J. Brown 
0. Robert Chamberlain 


Harry Cooper 
Donald A. Harris 
Hugh John Fuller 
Douglas H. Little 
William Martin 
Thomas Milsted 
Edmund A. Novak 
Elmer J. Pecor 
Elsie White 


1 _ _ _ _ _ 

The Council recessed at approximately 4:15 p.m. and following 
an 'In Camera' meeting in the Mayor's Office, reconvened at 
approximately 4:45 p.m. in the Council Chamber. 
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DELEGATIONS 


1. Kensington Community Centre - 

Funding for Additional Racquetball Courts 

Council on November 21, 1978, agreed to hear representations 
from the Kensington Citizens N.I. P. Planning Committee on additional 
racquetball courts for the new Kensington Community Centre when 
the relative Manager's Report was before it. 

Before Council for consideration was a City Manager Report ^ 
dated December 4, 1978, in which the City Manager submitted for 
consideration the following issues: 

A) Whether or not to build the additional two courts. 

The total project is already much over budget. However, 
this particular expenditure generates sufficient revenues 
to repay its cost in the long run. 

B) If it is to proceed, how should it be financed? 

Appropriate sources are NIP reallocation or 197 9 Supplemental 
Capital (Parks Board portion) , but opposition has been 
expressed to both sources. 

C) If it is to be built, when should it proceed? 
The choices are: 

a) as soon as possible, so that it can be added to the 
present contract; 

b) when the present contractor has left the site, so that 
it can be tendered separately; 

c) after some years' experience with the use of the two 
courts now provided. 

Mr. W. Strong, President of the Kensington Community Centre 
Association addressed Council and circulated a letter his Association 
had sent to the Area Planner stating that because of excessive 
costs that would now be encountered the Association does not wish 
to make any further requests for additional handball courts. 

Mr. Strong stated that should the proposed two racquetball 
courts generate the revenue anticipated it may be possible in the 
future to consider two additional courts. 

MOVED by Aid. Puil 

THAT Council not approve the provision of two additional 
racquetball courts In the new Kensington Community Centre. 

- CARRIED UNANIMOUSLY 


DELEGATIONS AND CITY MANAGER'S REPORTS (Cont'd) 

Building and Planning Matters 
(December 8, 1978) (Cont'd) 


Rezoning Application: 6905 Victoria Drive 
(Clause 2) 


In a Manager's Report dated December 8, 1978, the Director 
of Planning reported on a rezoning application from Mr. Frank Cigic 
requesting the property at 6905 Victoria Drive be rezoned from 
RT-2 to C-2 for the purpose of: 

'a commercial building and three suites (2 one-bedroom 
and 1 two-bedroom) . ' 


Cont'd , 


Ibegular Coimcil^ DeeeniJaer 12|1978 

PiBI.EGA'PIONS AND CITY iSm^m^S OTOlgrg (C01lt»d) 

Building and Planning Matters 
(December 8, 1978) (Cont'd) 

Rezoning Application: 6905 Victoria Drive 
(Clause 2) (Cont'd) 


In this report the Director of Planning recommended that this 
application be not approved and the City Manager recommended that 
the Director of Planning 's recommendation be approved. 

Mr. Cigic addressed Council and said that he had for many years 
been a self-employed fisherman. However, due to his health he is 
forced to consider other means of employment and therefore proposed 
to develop this property as a self-run fish market or delicatessen 
with residential accommodation above the store. He requested that 
Council approve his application. 

MOVED by Aid. Puil 

THAT the recominendation of the Director of Planning be approved 
and therefore this rezoning application be not approved. 


- CARRIED UNANIMOUSLY 


CITY MANAGER'S REPORTS (cont'd) 


B. Monetary & Non-Monetary Compensation 
for Heritage Designation 

Mrs. J. Fleming, Chairman of the Heritage Advisory Committee, 
addressed Council on this matter and stated that the Committee 
has worked on methods of compensation for heritage designation 
for over 2h years and would request that Council approve the 
recommendation of the City Manager contained in his report dated 
October 3, 1973. 

MOVED by Aid. Puil, 

THAT consideration of the City Manager's report dated 
October 3, 1978, be referred to the 1979 Council. 

- CARRIED 

(Aldermen Brown, Ford, Gibson and Marzari opposed) 


C. Disposition of City Land - 
2 2nd Avenue and Renfrew 

MOVED by Aid. Gerard, 

THAT the recommendation of the City Manager contained in 
his report dated December 1, 1978, be approved. 

- CARRIED UNANIMOUSLY 


D. Leisure Services Planning for 
the Disabled in Vancouver City 

MOVED by Aid. Ford, 

THAT the recommendation of the City Manager contained in 
his report dated December 5, 1978, be approved. 

- CARRIED 
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(Alderman Puil opposed) 
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E. 19 7 8 Park Board Budget 
Reallocations 

MOVED by Aid. Harcourt, 

THAT the recommendations of the City Manager contained in 
his report dated December 7, 1978, be approved. 

- CARRIED UIJAl^IMOUSLY 


F. False Creek Phase 2, Area 6 - 
Ground Lease Lot 4 6 


MOVED by Aid. Harcourt, 

THAT the recommendation of the City Manager contained in 
his report dated December 11, 1978, be approved. 

- CARRIED UNANIMOUSLY 


At this point in the proceedings, Alderman Gibson requested 
tliat Council reconsider its decision made at the Public Hearing 
earlier this day with respect to the rezoning application for 
3655 V7est 10th Avenue. 

He stated that he had become aware of additional information 
relative to the number of notices sent and the small number of 
objections received. 

MOVED by Aid. Harcourt, 

THAT the rezoning application for 3655 West 10th Avenue be 
reconsidered . 

- CARRIED 

(Aldermen Brov;n, Ford, Marzari and the Mayor opposed) 


MOVED by Aid. Gibson, 

THAT the rezoning application for 3655 West 10th Avenue be 
approved subject to the *conditions set out by the Director of 
Planning and before Council earlier this day, and Sign By-law 
No. 4810 to establish sign regulations for the newly established 
CD-I By-lav7, be amended; 

FURTHER THAT the Director of Legal Services be instructed 
to bring forward the appropriate amending By-laws. 

- CARRIED 

(Aldermen Brown, Ford, Marzari and the Mayor opposed) 


(* On File in City Clerk's Office) 
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STANDING COMMITTEE REPORTS 

I. Report of Standing Coinmittee 
on Community Services 
(November 23, 1978) 


The Council considered this report which contains six clauses, 
identified as follows: 


CI. 

1: 

Sale of Surplus City Furniture and 



Equipment - Connection 

CI. 

2: 

Ferrera Court Apartments, 



504 East Hastings Street 

CI. 

3: 

Hildon Hotel, 50 West Cordova Street 

CI. 

4: 

Restoration of Utility Services in 



Multiple Dwellings 

CI. 

5: 

Extension of "Pub" Hours - 



Blue Boy Motor Hotel, 7 25 S.E. Marine Drive 

CI . 

6: 

Mac's Milk Store, 1055 Denman Street 

Clauses 

1, 

2, 3, 4, 5 and 6 


MOVED by Aid. Bellamy, 

THAT Clauses 1 and 2 be received for information and the 
recommendations of the Committee contained in Clauses 3, 4, 5 
and 6 be approved. 

- CARRIED UNANIMOUSLY 


II. Report of Standing Committee 
on Planning and Development 
(November 23, 1978) 


The Council considered this report which contains four clauses, 
identified as follows: 

Cl. 1: Monthly Status Report on Rezoning Applications 
Cl. 2: Central Area Pedestrian Weather Protection 
Cl. 3: Shaughnessy Planning Proposals : Program for 

Implementation 
Cl. 4: View Corridor - North End of Hornby Street 

Clauses 1, 2, 3 and 4 

MOVED by Aid. Harcourt, 

THAT the recommendations of the Committee contained in 
Clauses 1, 2, 3 and 4 be approved. 

- CARRIED UNANIMOUSLY 


III. Report of Standing Committee 
on Transportation 
(November 23, 1978 ) 


The Council considered this report which contains two clauses, 
identified as follows: 

Cl. 1: Free-Bus Study 

Cl. 2: Champlain Heights Transit Service 

Clauses 1 and 2 

MOVED by Aid. Kennedy, 

THAT the recommendation of the Committee contained in Clause 
1 be approved and Clause 2 be received for information. 


- CARRIED UNANIMOUSLY 


Regular Council, December 12, 1978 


IV. Report of Standing Committee 
on Finance & Administration, 
November 23, 19 7 8 


Quarterly Reviev\7 of Operating Budget 
Revenues and Expenditures as at 
September 30 , 1978 (Clause 1) 


MOVED by Aid. Brown, 

THAT the recommendations of the Committee contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 


V, Report of Standing Committee 
on Community Services 
(November 30, 1978) 

The Council considered this report v\7hich contains four clauses, 
identified as follows: 

Cl. 1: Request for Land - 

Vancouver Neurological Centre 


Cl. 2 
Cl. 3 
Cl. 4 


Lodging House at 634 East Georgia Street 
The Brock House Society 
Rory's Towing Limited 


Clauses 1 and 2 

MOVED by Aid. Ford, 

THAT the recommendations of the Committee contained in 
Clauses 1 and 2 be approved. 

- CARRIED UNANIMOUSLY 

Tlie Brock House Society 
(Clause 3) 

MOVED by Aid. Puil, 

THAT consideration of this Clause be referred to the 1979 
Council . 

- LOST 

(Aldermen Bellamy, Brov/n, Ford, Gerard, Gibson, 
Harcourt, Kennedy, Marzari and the Mayor opposed) 


MOVED by Aid. Ford, 

THAT the recommendations of the Committee contained in 
this Clause be approved. 

- CARRIED BY THE 
REQUII^D MAJORITY 

(Alderman Puil opposed) 


Rory's Towing Limited 
(Clause 4) 


MOVED by Aid. Ford, 

THAT the recommendation of the Committee contained in 
this Clause be approved; 

FURTHER THAT this show cause hearing be held on 
January 9, 197 9. 

- CARRIED UNANIMOUSLY 
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VI. Report of Standing Committee 
on Planning and Development 
(November 30, 1978) 


The Council considered this report which contains two clauses, 
identified as follows: 

CI. 1: Relocation of Firehall #22 (Marpole) 

Cl. 2: Townhouses in RT-2 and RT-2A Areas , 

Clauses 1 and 2 

MOVED by Aid. Gibson, 

THAT the recommendation of the Committee contained in 
Clause 1 be approved and Clause 2 be received for information. 

- CARRIED UNAHinOUSLY 


VII. Report of Standing Committee 
on Finance and Administration 
(November 30, 1978) 


The Council considered this report which contains three clauses, 
identified as follows: 

Cl. 1: New Permanent Full-time Salaried Positions - 

July 1 to October 31, 1978 
Cl. 2: Hodson Manor 

Cl. 3: Champlain Heights - Areas E and F, Phase 2 
Financing and Budget Report 

Clauses 1, 2 and 3 

MOVED by Aid. Brown, 

TliAT Clause 1 be received for information and the 
recommendations of the Committee contained in Clauses 2 and 3 
be approved. 

- CARRIED UNANIMOUSLY 


VIII. Report of Standing Coromitteo 
on Finance & Administration, 
December 7, 1978 


Departmental Review - 
Library Board (Clause 1) 

MOVED by Aid. Brown, 

THAT the recommendations of the Committee contained in 
this Clause be approved. 

- CARRIED UNAl^IIMOUSLY 


IX. Report of Standing Committee 
on Finance & Administration, 
December 7, 1978 


The Council considered this report which contains three 
clauses identified as follows: 

Cl. 1: Concert Box Offices - Cultural Grant 

Cl. 2: Stanley Park Seawall Pedestrian Cycle Path 

Cl. 3: Park Board Departmental Review 


cont ' d. . . , 
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Clause 1 continued 

Alternatively, if the transportation improvements requested 
below are provided, we believe it will be possible to get by- 
using the same number of temporary technicians during the summer 
months . The transportation improvements required are : 

Car allowances for 5 permanent and 8 temporary Engineering 
Technicians 


At the present time these Technicians theoretically are trans- 
ported by the Supervisor from job to job. What actually happens 
is that this is not practical so the Technicians use their own 
cars or are transported by the contractor. This is contrary to 
City policy, the Technicians are not covered by insurance under 
these conditions . 

The estimated cost per year is $3,950. 
Cost of Car Allowances 

5 full-time men @ average $44/mo . for 12 mos . $ 2,640 

6 temporary men @ average $25/mo. for 4 mos. $ 600 
2 temporary men @ average $44/mo . for 8 mos . $ 704 


All other inspectors in the City either have car allowance 
or are provided with a City car. The latter alternative would 
cost much more . 

The cost of the allowances will be distributed 90% by 
General Distribution to Capital Paving Projects to cover the 
estimated cost of the auto allowances. 

I RECOMMEND that: 

1. the five regular Engineering Technicians be granted monthly 
auto allowance at regular rates. 

2 . the eight temporary Engineering Technicians be granted auto 
allowance at regular monthly rates for the period that they 
are employed (any not owning cars would be transported as 
at present or by regular technicians) . 

3 . Provision be made for an adjustment of the 1971 Basic Revenue 
Budget as 'Auto Allowances - Inspection Function - 8005/616 - 
$3,950' which will be distributed 90% by General Distribu- 
tion to Capital Paving Projects, commencing January 1, 1971, 
except for the temporaries which will not apply until date 

of hiring." 

Your Board 

RECOMMENDS the foregoing recommendation of the City Engineer be 
adopted . 


$ 3,944 


****** 
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00mm^. QomaTsm m^^s (cont'd) 

H^poj^t. of standing Committee 
on Finance & Administration, 
December 7, 1978 (cont'd) 

Clauses 1 and 3 

MOVED by Aid. Brown, 

THAT the recommendations of the Committee contained in 
Clauses 1 and 3 be approved. 

- CARRIED UNANIMOUSLY 
(Clause 1 was Carried Unanimously and by the Required Majority) 


Stanley Park Seawall Pedestrian 
Cycle Path (Clause 2) 


MOVED by Aid. Kennedy, 

THAT consideration of this Clause be deferred for 
discussion between the 19 79 Finance Committee and the Park ' 
Board on possible solutions to this matter. 

- CARRIED UNANIMOUSLY 


X. Report of Standing Committee 
on Transportation 
(December 7, 1978) 


The Council considered this report which contains four clauses, 
identified as follows: 

CI. 1: Request for Traffic Signal: 

West King Edward Avenue and Blenheim Street 
Cl. 2: Champlain Heights - Transit Service 
CI. 3: Review of Traffic Conditions: Davie and Bute 
Cl. 4: Revenue Sharing Act: Roadway Improvements 

Clauses 1, 3 and 4 

MOVED by Aid. Kennedy, 

THAT the recommendations of the Committee contained in 
Clauses 1, 3 and 4 be approved. 

- CARRIED UNANIMOUSLY 

Clause 2 

During consideration of this clause, the City Manager advised 
that lie had just received a letter dated December 12, 1978, from 
the Burnaby Council advising that it endorsed tlie proposed 
temporary extension of the #26 Boundary Road route service as it 
applies to Burnaby. 

Council also noted a request from the Killarney/Champlain 
Citizens for Action Association to address Council on this matter. 

MOVED by Aid. Kennedy, 

THAT recommendations A, B, C and D of the Committee contained 
in this Clause be approved. 

(A, C & D Deferred) 

MOVED by Aid. Har court, 

THAT recommendations A, C and D of the Committee be deferred 
pending the hearing of representations from citizens in the area. 

- CARRIED 

(Aldermen Gerard, Kennedy and Puil opposed) 

Recommendation B of the Committee was then put and CARRIED 
UNANIMOUSLY. 
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SPECIAL COMMITTEE REPORTS 

XI. Report of Council Committee 
on the Disabled, 
December 4, 19 78 


The Council considered this report which contains two 
clauses identified as follows: 

CI. 1: Transportation for the Disabled 
CI. 2: Taxi Service for the Disabled 


Clause 1 

During consideration of this clause. Council noted a letter 
dated September 19, 1978, from Mrs. Shirley Card noting a cut- 
back in service of the Easter Seal Society buses due to an 
increased deficit. 

MOVED by Aid. Ford, 

THAT the recommendation of the Coirunittee contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 

Clause 2 

MOVED by Aid. Ford, 

THAT the recommendation of the Committee contained in 
this Clause be approved. 

- CARRIED UNAl^IMOUSLY 


XII. Report of Council Committee 
on the Arts, 

December 6, 1978 


Heritage Festival Society 
Budget (Clause 1) 


MOVED by Aid. Brown, 

THAT the recommendations of the Committee contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Puil, 

THAT consideration of this Clause be deferred to the first 
meeting of the 1979 Finance Committee. 

- LOST 

(Aldermen Brown, Ford, Gibson, Harcourt, Marzari 
and the Mayor opposed) 


STANDING COI-IMITTEE & CITY MANAGER'S REPORTS (cont'd) 

Property Matters 
(December 8, 1978) (cont'd) 

Purchase of Properties at 29th Avenue & 
Nanaimo Street for Road Widening Purposes 
( Clause 13) (cont'd) 


Earlier in the proceedings. Council had agreed to defer 
consideration of this clause of the Manager's report until the 
report of the Standing Committee on Transportation was before it. 

MOVED by Aid. Kennedy, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 
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XIII. Report of Standing Committee 
on Transportation, 
November 23, 1978 


Acquisition of Property - 

4725 Nanaimo Street ( Clause 1) 

MOVED by Aid. Kennedy, 

THAT the recommendation of the Committee contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 


SPECIAL COMMITTEE REPORTS (cont'd) 

XIV. Report of the Vancouver Civic 
Theatres Board, 
December 8, 19 7 8 


Present and Future Role of the 
Vancouver Civic Theatres Board 


MOVED by Aid. Puil, 

THAT consideration of this report be referred to the City 
Manager for report to a future meeting of Council following 
discussions with the Director of Finance and the Director of 
Legal Services. 

- CARRIED UNANIMOUSLY 


CITY r-lANAGER'S REPORTS (cont'd) 

Social Service & Health Matters 
(December 8, 1978) (cont'd) 

Keeping of Chickens - 2406 West 1st 
Avenue (Clause 2) (cont ' d ) 


Council earlier this day deferred consideration of this 
clause pending a report from the Medical Health Officer. 

MOVED by Aid. Gibson, 

THAT this Clause be received for information. 

- CARRIED UNANIl^OUSLY 


COMI-IITTEE OF THE WHOLE 

MOVED by Aid. Bellamy, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Gibson, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 
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The order of the agenda was changed to consider the 
following formal resolution. 

MOTIONS 

A. Allocation of Land for Lane Purposes 
(E4' of Lot 3 of Lot 1 of Lot 6, 
Block 17, D.L. 526, Plan 3564 - 5660 
Yew Street) 


MOVED by Aid. Kennedy, 
SECONDED by Aid. Gerard, 

THAT WHEREAS the registered owners have conveyed to the 
City of Vancouver for lane purposes the 

East four feet (E4') of Lot 3 of Lot 1 of Lot 6, 
Block 17, District Lot 526, Plan 3564 

deposited in the Land Registry Office in the City of Vancouver, 
Province of British Columbia; 

AND WHEREAS it is deemed expedient and in the public 
interest to accept and allocate the said land for lane purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands 
so conveyed be, and the same is hereby accepted and allocated 
for lane purposes and declared to form and to constitute 
portion of a lane. 

- CARRIED UNANIMOUSLY 


BY-LAWS 

1. BY-LAW TO AMEND BY-LAW NO. 4387 
BEING THE HEALTH BY-LAW 

MOVED by Aid. Bellamy 
SECONDED by Aid. Ford 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Bellamy 
SECONDED by Aid . Ford 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


2. BY-LAW TO AMEND BY-LAW NO. 3 614 
BEING THE LOCAL IMPROVEMENT 
PROCEDURE BY-LAW 


MOVED by Aid . Brown 
SECONDED by Aid. Ford 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Brown 
SECONDED by Aid. Ford 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 


- CARRIED UNANIMOUSLY 
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BY-LAWS (cont'd) 

3. BY-LAW TO AMEND BY-LAW NO. 357 5 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW (5660 Yew Street) 

MOVED by Aid. Puil 
SECONDED by Aid. Harcourt 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Puil 
SECONDED by Aid. Harcourt 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

(Aldermen Gibson and Kennedy were excused from voting 
on this By-law) 


4. BY-LAW TO AMEIO BY-LAW NO. 4810 
BEING THE SIGN BY-LAW 

(5660 Yew Street) 

MOVED by Aid. Harcourt 
SECONDED by Aid. Puil 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Harcourt 
SECONDED by Aid. Puil 

THAT the By-law be given second and third readings and the 

Mayor and City Clerk be authorized to sign and seal the By-law, 

- CARRIED UNANIMOUSLY 
(Aldermen Gibson and Kennedy were excused from voting 

on this By-law) 

5. BY-LAW TO AMEND BY-LAW NO. 3 57 5 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW (5670 Yew Street) 

MOVED by Aid. Puil 
SECONDED by Aid. Harcourt 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Puil 
SECONDED by Aid. Harcourt 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 
'"''^^"Byfll:^ '""""''^ voting 
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BY-LAUS (cont 'a) 

6. BY-LAW TO AMEND BY-LAW WO. 4810, 
BEING THi!. SIGN BY-LAW (56 70 Yew Street) 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Puil, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-lav/ was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Puil, 

THAT the By-law be given second and third readings and the 

Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

(Aldermen Gibson and Kennedy were excused from voting 
on this By-law) 

7. BY-LAW TO AMEND BY-LAW NO. 3575, 
BEING THE ZONING AND DEVEL0PI4ENT 
BY-LAW (365 5 West 10th Avenue) 

MOVED by Aid. Gibson, 
SECONDED by Aid. Bellamy, 

THAT the By-law be introduced and read a first time. 

- CARRIED 

(Aldermen Brown, Ford, Marzari and the Mayor opposed) 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Gibson, 
SECONDED by Aid. Bellamy, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED 

(Aldermen Brown, Ford, Marzari and the Mayor opposed) 

8. BY-LAW TO AI4END BY-LAW NO. 4 810, 
BEING THE SIGN BY-LAW (3G55 West 
10th Avenue 


MOVED by Aid. Gibson, 
SECONDED by Aid. Bellamy, 

THAT the By-law be introduced and read a first time. 

- CARRIED 

(Aldermen Brown, Ford, Marzari and the Mayor opposed) 

The By-law was read a first time and the Presiding Officer 
declared tiie By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Gibson, 
SECONDED by Aid. Bellamy, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED 

(Aldermen Brown, Ford, Marzari and the Mayor opposed) 
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tlOTIONS (cont'd) 

B. Allocation of Land for Lane Purposes 
(S3' of Lot 18 of Subdivision 'C, 
Block 159, D.L. 264A, Plans 1143 & 1771) 

MOVED by Aid. Kennedy, 
SECONDED by Aid. Gerard, 

THAT WHEREAS the registered owners have conveyed to the 
City of Vancouver for lane purposes the • 

South 3 feet of Lot 18 of Subdivision 'C, BlocJ: 159, 
District Lot 264A, Plans 1143 and 1771 

deposited in the Land Registry Office in the City of Vancouver, 
Province of British Columbia; 

AND WHEREAS it is deemed expedient and in the public 
interest to accept and allocate the said land for lane purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same is hereby accepted and allocated for 
lane purposes and declared to form and to constitute portion of 
a lane. 

- CARRIED UNAI^IIMOUSLY 


C. Allocation of Land for Lane Purposes 
(NIO* of each of Lots 11, 12, 13 and 
14, Block 317, D.L. 526, Plan 590) 

MOVED by Aid. Kennedy, 
SECONDED by Aid. Gerard, 

THAT WHEREAS the registered owner has conveyed to the 
City of Vancouver for lane purposes the 

North 10 feet of each of Lots 11, 12, 13 and 14, 
Block 317, District Lot 526, Plan 590 

deposited in the Land Registry Office in the City of Vancouver, 
Province of British Columbia; 

AND WHEREAS it is deemed expedient and in the public 
interest to accept and allocate the said land for lane purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same is hereby accepted and allocated for 
lane purposes and declared to form and to constitute portion of 
a lane. 

- CARRIED UNANIMOUSLY 


D. Allocation of Land for Lane Purposes 
(SIO' of Lot 7, Block 300'A', D.L. 
526, Plan 1058) 


MOVED by Aid. Kennedy, 
SECONDED by Aid. Gerard, 

THAT WHEREAS the registered owners have conveyed to the 
City of Vancouver for lane purposes the 

South 10 feet of Lot 7, Block 300 'A', District Lot 
526, Plan 1058 

deposited in the Land Registry Office in the City of Vancouver, 
Province of British Columbia; 

AND WHEREAS it is deemed expedient and in the public 
interest to accept and allocate the said land for lane purposes; 

THEREFOlU:] BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same is hereby accepted and allocated for 
lane purposes and declared to form and to constitute portion of 
a lane. 

- CARRIED UNANIMOUSLY 
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(contM) 

K. Allocation of Land for Lane Purposes 
(SIO' of Lot 9, Block 282, District 
Lot 526, Plan 1058) 


MOVED by Aid. Kennedy, 
SECONDED by Aid. Gerard, 

THAT WHEREAS the registered owners have conveyed to the 
City of Vancouver for lane purposes the 

South 10 feet of Lot 9, Block 282, District Lot 526, 
Plan 1058 

deposited in the Land Registry Office in the City of Vancouver, 
Province of British Columbia; 

AND WHEREAS it is deemed expedient and in the public 
interest to accept and allocate the said land for lane purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same is hereby accepted and allocated for 
lane purposes and declared to form and to constitute portion of 
a lane. 

- CARRIED UUANIMOUSLY 


NOTICE OF MOTION 

The following Notice of Motion submitted by Alderman 
Kennedy was recognized l.iy the Chair: 

1. Senior Citizens' Information 
Centre at City Hall 


MOVED by Aid. Kennedy, 

TliAT WHEREAS there are approximately 65,000 senior citizens, 
aged 65 years and over, presently living in the City of Vancouver; 

AND WHEREAS the actual numbers of senior citizens as v/ell as 
their ratio to the population as a whole is expected to increase 
considerably over the next 2 5 years; 

AND WHEREAS health, housing, recreation and social services. 
Federal and Provincial pensions and programs, SAFER, GAIN and a 
host of other services, programs and facilities for senior 
citizens are provided under a myriad of Governmental and private 
auspices ; 

AND WHEREAS senior citizens in Vancouver often encounter 
difficulties in obtaining full and complete information about 
such services, program and facilities available to them; 

THEREFORE BE IT RESOLVED THAT this Council request the 
Director of Social Planning to examine the need for and feasibility 
of locating a Senior Citizens' Information Centre at City Hall 
through co-operation with existing information services in the 
City and to report back to City Council. 


(Notice) 


ENQUIRIES AND OTHER MATTERS 


Alderman Marzari - referred to the need for the 

Election of 1979 present Vancouver representatives 

G.V.R.D. Directors on the Greater Vancouver Regional 

District to elect directors for 

1979 . 

MOVED by Aid. Marzari, 
SECONDED by Aid. Harcourt, 

THAT Council authorize its existing members on the Greater 
Vancouver Regional District Board to actively participate and 
vote as they choose in the activities of the G.V.R.D. Board on 
December 13, 1978, including election of nev; directors to the 
1979 Board. 

- CARRIED UNANIMOUSLY 


Alderman Puil - 
Glad Tidings Temple 
3456 Eraser Street 


enquired v^hether or not it v^as 
intended that Council members 
vote on the proposed extension 
of the Glad Tidings Temple at 
the information meeting on 
December 17, 1978. 


The Mayor advised that this is 
a public information meeting not a 
Council meeting and therefore no 
votes v/ill be taken. 


The Mayor thanked all members of Council for their services 
to the City and the citizens of Vancouver during their term of 
office. 


The Council adjourned at approximately 6:30 p.m. 


The foregoing are Minutes of the >^egular Council Meeting 
of December 12, 1978, adopted on /January 9 , 1979. 
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MANAGER'S REPORT 


DATE December 4, 1978 


Vancouver City Council 
SUBJECT: Kensington Community Centre - Funding for Additional Racquetball Courts 
CLASSIFICATION: CONSIDERATION 


The Director of Planning reports as follows: 
"I BACKGROUND 

Construction of the new Kensington Community Centre began in August of 
this year. The $1.8 million construction budget comes from the Federal 
Government ($850,000), the Provincial Government ($400,000), the City 
($150,000) and Kensington N.I. P. ($400,000). The main components of the 
new community centre include a recreation size swimming pool, whirlpool, 
exercise room, crafts and meeting rooms and two racquetball courts. 
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The building was originally designed to include four racquetball courts. 
The approved Development Permit and Building Permit would permit the 
construction of the four courts. It was realized that this would not be 
possible within the original budget. Therefore, when the project was 
put out to tender in June, only two racquetball courts were called for. 
However, now that the community centre is under construction, it is 
appropriate to determine the relative priority for funding the additional 
racquetball courts, as costs will only continue to increase in the future. 

The purpose of this report is to provide City Council with the opportunity 
of considering the provision of additional racquetball courts for the 
Kensington Community Centre. This report outlines the main costs assoc- 
iated with the courts and also outlines the position of the main citizen 
and civic groups: Kensington Citizens' N.I. P. Planning Committee, 
Kensington Community Centre Association, Park Board and the Director of 
Planning. 


II COSTS 

The original tender price for two extra courts, as quoted by the firm 
that was awarded the contract, was $103,070 (June, 1978). The contractor 
has provided a revised estimate of $150,558, which was valid until 
October 31 , 1978.- The cost for providing the additional courts will 
increase over time due to inflation and the fact that the construction 
of courts will be more difficult as time passes. The costs quoted by 
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BOARD OF ADMINISTRATION 

■PROPERTY MATTERS 
DECEMBER l8. 1970 


PART I 
SUNDRIES 

RECOMMENDATIONS 

1. City Land - Rental Review 

S/E Corner of 6th Ave. & Fir St. 

The Supervisor of Property and Insurance reports as follows: 

"This City-owned property being Lots D & E, Block 290, 
D.L. 526 forms part of the Granville Bridge right of way 
and has been leased to Oswald Smith Holdings Limited for 
parking purposes, since November 1, 1955- In accordance 
with the review clause of the present lease, the rental 
has been reviewed, and it is recommended that the present 
rental of $720.00 per annum, plus an amount equivalent 
to taxes, be increased to $1,668.00 per annum, plus an 
amount equivalent to taxes. Based on 1970 assessments, 
this will create a gross rental of $2,270.00 per annum. 
Oswald Smith Holdings have agreed to this increase. 

RECOMMENDED that the rental of Lots D & E, Block 290, 
D.L. 526 to Oswald Smith Holdings Limited be increased to 
$1,668.00 per annum plus an amount equivalent to taxes. 
This increase to be effective November 1st, 1970 and to 
continue for the remaining 5 year term of the lease." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 


2. Melville-Dunsmuir Connector -- 

Acquisition and Exchange of Lands 
With Dominion Construction Co. Ltd. 

The Supervisor of Property and Insurance, City Engineer and 
Director of Planning report as follows: 

"Council on May 12, 1970 approved the alignment as shown 
on Engineering Department Drawing No. YD-121-7 and 
authorized the Supervisor of Property and Insurance to 
negotiate the purchase of lane required for the right- 
of-way. The programming for the purchase of individual 
parcels remaining to be determined in relation to 
the timing of the Dominion Construction Co. Ltd. project 
and availability of funds. 

Further Council approved 

a) Closure of eastern portion of Eveleigh Street and 

the sale of same to Dominion Construction subject to: 

i) Sale at market value to be agreed upon by City 
Counc il . 

ii ) The land being consolidated with adjacent parcels, 
iii) Purchaser paying costs of relocating services, 
iv) Purchaser establishing land for the purpose of 
turn-around at the east end of the residual part 
of Eveleigh Street. 

continued . . . / 2 
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the existing contractor may be reduced however, by putting the project 
out to competitive public tender. It would not be possible to have 
another contractor on site until such time as the current contract is 
completed. This is expected in July of next year. 

Park Board experience with racquetball courts has shown that the Board 
currently receives an average of $10,000 revenue per court per year. 
These revenues from racquetball courts can be considered as offsetting 
costs of operating a community centre facility. Park Board staff are 
projecting a net annual operating cost for the new Kensington Community 
Centre and continued operation of the existing structure at approximately 
$150,000 with two racquetball courts. This amount could be reduced to 
approximately $130,000 if four racquetball courts were developed. 

Ill POSSIBLE FUNDING SOURCES 

The following indicate the major sources of possible funding for the 
additional racquetball courts: 

1. Kensington Neighbourhood Improvement Program >^ 

Funds have not been set aside in the Kensington N.I. P. Concept Plan 
for the provision of two additional racquetball courts. Although 
it is possible to revise the Concept Plan to reflect altered prior- 
ities, the Kensington Citizens' N.I. P. Planning Committee does not 
feel that it can recommend such action at this time, at the expense 
of other projects (See IV 1.). 

2. City Supplementary Capital - 1979 

The funding of the two additional raquethall courts could he 
included as part of the 1979 Supplementary Capital Budget. 
The 1978 Council cannot approve the aporopriation of funds 
from the 1979 Supplementary Capital Budget, but, can make a 
recommendation to the 1979 Council. 


3. Park Board Capital - 1979 

The funding of the two additional racquetball courts could be 
included as part of the Park Board 1979 Capital Budget reauest. 

IV POSITIONS 

The following summarizes the position of the main citizen and civic 
groups involved in this issue: 

1. Kensington Citizens' N.I. P. Planning Committee 

The Planning Committee has discussed recorrmending the ure " ".I.P. 
funds for the construction of the additional racquetball courts. 
The Planning Committee has decided not to recommend the use of 
Kensington N.I. P. funds for this purpose at this time. Some of the 
comments included: 

- the Concept Plan allocated funds for general improvements to 
Kensington Park and for high quality furnishings for the new 
community centre. Already $400,000 has been approved to aid in 
the construction of the community centre and, with the additional 
funds budgeted for the park and related facilities, the Planning 
Committee feels that sufficient N.I. P. funds have been allocated 
at this time. 

- experience has shown that many of the users of the racquetball 
courts will be non-Kensington residents and will come from a 
large drawing area; the intent of N.I. P. being to provide 
improved facilities for the Kensington residents. 

- given that the revenue from any additional courts would reduce 
operating costs, while not necessarily providing an increased 
service to the Kensington comnunity , the Planning Committee felt 
that either City or Park Board funds should be used. 
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2. Kensington Community Centre Association 

Comments from the Kensington Community Centre Association will be 
presented to City Council verbally when this report is considered. 

3. Park Board 

At a Park Board meeting of November 27, 1978, the following 
resolution was passed: 

THAT the Board advise the Kensington N.I. P. Committee 
that Park Board funding for two additional racquetball 
courts at the Kensington Community Centre out of the 
Board's 1979 capital funds would not be considered 
and reallocation of Kensington Park N.I. P. improvement 
funds to build the additional courts would not be 
appropriate. 

4. Director of Planning 

The Director of Planning advises that the provision of two addit- 
ional racquetball courts would be desirable in adding increased 
facilities to the new community centre. However, he advises that 
this should not be a high priority for the use of Kensington N.I. P. 
funds, given that there are many items of greater concern at this 
time. Given the limited budgets for the Park Board and Supplementary 
Capital and the fact that two courts are being built, the Director 
of Planning would advise that civic money should not be used for 
the additional courts. 

The Director of Planning submits the foregoing for the information 
of City Council when considering the delegations approved for 
December 12th." 


The City Manager submits for CONSIDERATION the following issues: 

A) Whether or not to build the additional two coiirts?. 

The total project is already much over budget. However, this 
particular expenditure generates sufficient revenues to rapay 
its cost in the long run. 

B) If it is to proceed, how should it be financed? 

Appropriate sources are NIP reallocation or 197 9 Supplemental 
Capital (Parks Board portion) , but opposition has been expressed 
to both sources. 

C) If it is to be built, when should it proceed? 
The choices are:- 

1) as soon as possible, so that it can be added to the present 
contract. 

2) when the present contractor has left the site, so that it 
can be tendered separately. 

3) after some years' experience with the use of the two courts 
now provided. 

FOR CQUKCil kOm SEE PAGc(S)..-lfI . 


MANAGER'S REPORT, DECEMBER 8, 1978 


(WORKS: Al - 1) 


WORKS & UTILITY MATTERS 

RECOMMENDATION 

1 . Tender 58-78-6 - Supply and Delivery of Mineral Aggregate 

Tenders for the above were opened on September 18, 1978 and referred to the 
City Ehgineer and Purchasing Agent for report. The officials concerned report 
as follows: 

"The working copy of the tabulation is on file in the Purchasing Agent's Office. 
Prices shown in this report include all taxes and charges. 

This tender called for bids for the supply and delivery of thirteen types of 
mineral aggregates. Ten of these items were reported to Council on November 
7, 1978. This report deals with the remaining three items which required 
further evaluation and testing. 

In the past, delivery of certain items for which storage space was limited was 
achieved by combining these materials with other materials being delivered on 
the appropriate type of barge in order to make a fiill barge load. A review of 
the current aggregate plant space allocation in Cambie Yard indicates that it is 
not feasible to increase substantially the aggregate storage capacity in order 
to eliminate the necessity of delivering these items on a 'combination' load 
basis. As a result, the delivery of 'combination' loads of items 2 and 10 will 
be necessary for this tender. 

Item 2 - 2.5-1/4. mm Clear Crushed Coarse Aggregate - to be delivered by self- 
unloading barge. 

Bidder #L would be supplying this material to the City on self -unloading barges 
in combination with the small quantity of other materials it has in this contract. 
The frequency of supply for the clear crushed coarse aggregate would, therefore, 
be dependent upon the delivery of complementary materials needed to make up a 
full barge load. Since there is only a small quantity of these complementary 
materials, the frequency of barge deliveries would not be adequate for our clear 
crushed coarse aggregate needs. This situation would impair the City's opera- 
tions and result in higher costs to the City. 

Bidder #2 (Lafarge Concrete Ltd.) and Bidder #3 (Argus Aggregate Ltd.) are not 
supplying any other materials delivered by a self -unloading barge and have 
concluded that it is not feasible for them to supply less than barge load 
quantities on the frequencies required. Consequently Bidder #4 (Construction 
Aggregate Ltd. ) is the only supplier who can bring in the small quantities re- 
quired on a regular basis by combining the reqiiired material with other mateiPials 
being delivered by a self -unloading barge. 

Item 10 - 5-10 mm Torpedo - 'To be delivered by regular barge. 

The bid submitted by Bidder #L (C.R. Aggregate Ltd.) does not meet specifica- 
tions. Since this material must be delivered in small quantities in the same 
manner as Item #2, and Bidder #2 (Rivtow Straits Ltd.), Bidder #3 (Argus 
Aggregate Ltd.) and Bidder #!+ (Lafarge Concrete Ltd.) are not supplying any 
other materials delivered by a regular barge they have concluded that it is not 
feasible for them to supply less than barge load quantities in the frequencies 
required. Bidder #5 (Construction Aggregates Ltd.) is the only supplier who 
can bring in the small quantities required by combining this material with other 
material being delivered by a regular barge. 

Item 11 - 20 mm Minus Combined Crushed Aggregate - To be delivered by regular 
barge. 

When local content is considered. Construction Aggregates Ltd. becomes the low 
bidder which is acceptable. 

Based on the estimated quantities for Items #2 and #10, the recommended bids 
from Construction Aggregates Ltd. are $6 600 and $4 050 respectively more 
than the lowest acceptable bids. However, in view of the storage limitations 
that must be met, the best value to the City is achieved by 
accepting the proposed bids. Acceptance of the low bids would result in 
higher overall City costs and there would be no net savings. 
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The City Engineer and Purchasing Agent recommend that the supply, delivery and 
unloading of Items #2, #L0, and #L1 be awarded to Construction Aggregates Ltd. 
at an estimated cost of $62 250.00." 

The City Manager RECOMMMDS that the recommendation of the City Ehgineer and 
Purchasing Agent be approved, subject to a contract satisfactory to the 
Director of Legal Services. 


2. Local Improvement - Correction of Property Owners' Share 
(Underground Wiring on Hastings and Burrard 4 39/78) 

The City Engineer reports as follows: 

"A Local Improvement project for the undergrounding of utility wires on Hastings 
Street and Burrard Street was undertaken in 1976, completed in 1977 and placed on 
the Tax Roll in 1978. It has been found that the Property Owners have been over- 
charged and this report deals with correction of the overcharge. 

Under this program, the costs are shared among the Province, the Utility authori- 
ties and the Municipality. The 'Municipal' share, in turn, is divided between 
the Property Owners and the City-at-large . Because of the wide variation in the 
amount of utility wiring on a street, the Property Owners' rate is based on a 
'typical or average' cost in their zoning. 

The overcharge arose as follows: 

(i) Since the Property Owners' rate is based on a typical or average job, the 
sharing between the Property Owners and the City can vary widely. This 
was a relatively low cost job so the City's estimated share was relatively 
small . 

(ii) Again since the Property Owners' rates are based on a typical or average 
job, the variation between estimated and actual costs normally falls to 
the City's share. 

(iii) This project was completed below estimate and the difference, while not 

large in proportion, was more than the (relatively small) estimated City's 
share. 

The result is that the amounts paid by the Province, the Utility authorities and 
the Property Owners total more than the total cost of the work - the City has a 
surplus on this project. The Property Owners' (line) rate, which was assessed at 
$39.60 per foot should have been $33.02 per foot. 

The first year's payment for this project was on the 1978 Tax bills. Also one 
owner had paid his share in full. The following steps, therefore, are proposed 
to effect the correction: 

I recommend that, because the amounts assessed against the specially benefited 
properties on Project 439/78 for Underground Wiring on Hastings and Burrard 
Streets have been found to be greater than justified by the actual cost of the 
work, relief be given under Section 67 of the Local Improvement Procedure By-Law 
as follows: 

a. The Collector of Taxes be instructed to enter on the Tax Roll for each 
of the years 1979 through 1992 the reduced special assessments as shown 
on the attached schedule; 

b. The real properties set out on the attached schedule be given this same 
reduction with respect to 1978 special assessments, either as a credit 
to the tax account or as a paid refund, as each owner may elect; 

c. The property which paid its share (co-ordinate 516.592.119.07, 1095 West 
Pender Street) be given a reduction of $539.89, either as a credit to 
the tax account or as a paid refund as the owner may elect; and 
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d. $12 213.21 be appropriated from 250/7901 Underground Wiring Capital - 

Unallocated, for the payment into the sinking fund to allow the reductions 
in (a) and for the payments in (b) and (c)." 

The City Manager RECOMMENDS that the foregoing recommendation of the City Engineer 
be approved. 

3 . Storm Drainage from University Endowment Lands to City Sewers 
The City Engineer reports as follows: 

"N.D. Lea & Associates, acting as consulting engineers for the Ministry of Highways 
of the Province of British Columbia, have requested permission to drain a portion of 
16th Avenue from approximately 600 feet west of Blanca Street to the existing City 
storm sewers on Blanca Street. The City storm system is adequate to provide for 
this additional storm drainage. The necessary work will be done at no cost to the 
City. 

I recommend that the City Engineer and the Director of Legal Services be directed 
to enter into an agreement with the Province of British Columbia to discharge storm 
water from the proposed four laning of 16th Avenue from 600 feet west of Blanca Street 
to Blanca Street." 


The City Manager RECOMMENDS that the foregoing recommendation of the 
City Engineer be approved. 

4. Cancellation of Local Improvement Charges re Lane Lighting 
(Lane North of Hastings, from Howe to 136 Feet West) 

The City Engineer reports as follows: 

"In 1976 a lane light was installed as a local improvement project (Schedule 434 
Item 60) on a B.C. Hydro wooden pole in the dead-end lane north of Hastings Street 
from Howe Street to 136 feet west. The charges for the project were added on the 
Tax Roll in 1977 to continue until 1986 (10 year repayment period) 

In May this year after arrangements were made by the utility companies to service 
the adjacent buildings underground, the B.C. Hydro removed Its aerial pole line on 
which the lane light was mounted. The luminaire and photocell have been salvaged 
and returned to the Electrical Stores. The value of this material can be used to 
offset part of the costs of commuting the local improvement charges. 

In the report to the City Council on August 24, 1973 setting the policy for lane 
lighting, it was noted that lane lighting mounted on wooden poles was a temporary 
measure subject to the removal of the aerial utility plant. This is the first 
occasion on which the und erground ing which was undertaken entirely by the utility 
company, resulted in the removal of a local improvement lane light. At the present 
rate of undergrounding it is unlikely that many of these lane lights will be removed 
before the end of the life of the local improvement project. Lane lighting projects 
are low cost and the annual amount paid by the assessed owners during the 10 year 
pay back period is approximately equal to the City's cost of operating the light and 
is approximately half the cost of a light leased from the utility company. On this 
basis, the assessed owners receive good value for their annual payment and should 
not object to paying the annual pajmient while the light is in place. To reduce the 
chance that the lane lights are removed before the local improvement repayment period 
expires, the repayment period for future lane lighting projects should be reduced 
from ten to five years. This shorter 'life' also reflects on the low capital cost 
of these lights and the fact that they are a 'temporary' expedient until the utility 
lines are undergrounded in the downtown area. The Director of Finance concurs. 
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Lighting is sLil] required in this lane and, subject to obtaining the consent of one 
of the building owners to mount a light on his building, I propose to advance a new 
local Improvement project on the Initiative Principle to the earliest possible Court 
of Revision. The project for relighting the lane will consist of mounting a light 
on one of the buildings and connecting it underground to the adjacent street lighting 
circuits. 

I recoimnend 

A. That the special assessments for the years 1979 to 1986 for the local improvement 
lane lighting project for the lane north of Hastings St. from Howe St. to a point 
136 west (Schedule 434 Item 60) be commuted with the cost borne by the City: 

- sale of salvaged items to Electrical Stores $ 78.00 

- Capital Account 218/7905, Lane Lighting Unallocated $175.36 

$253.36 

B. That the repayment period for local improvement lane lighting projects be reduced 
from 10 years to 5 years." 

The City Manager RECOMMENDS that the above recoiranendations of the 
City Engineer be approved. 


INFORMATION 

5 . Chinatown Streetscape Improvement Project 

The Director of Planning and the City Engineer report as follows: 
"I. PURPOSE 

The purpose of this report Is to: 

1. Inform City Council of recently confirmed Provincial funding for the 
project. 

2. Inform City Council of the present status of the project and anticipated 
implementation schedule of the project. 


II. BACKGROUND 

On October 18, 1977, City Council gave approval in principle to a streetscape 
improvement project for Pender Street in the Chinatown Historic Area. 

Since that time, a number of meetings have been held with Pender Street 
property owners and merchants, the Chinatown Historic Area Planning 
Committee (C.H.A.P.C. ) , B.C. Hydro, and City staff to resolve the various 
issues associated with the project. Most of these have already been 
resolved satisfactorily except for the streetl ighting issue which Is 
presently still under discussion. However, certain financial uncertainties, 
particularly senior government participation, have prevented finalization 
of many of the details of the project, and its overall scope. 

On July 11, 1978, City Council unanimously approved the following recoranendation 
contained in a City Manager's report on Provincial Government Financial 
Assistance for the project: 

"THAT City Council reiterate its full support for the Chinatown 
Historic Area Streetscape Improvement Project up to an 
approximate cost of $700,000.00, and the application for 
funding in the amount of at least $150,000.00, be resubmitted 
to the Provincial Government, the assistance to be provided 
from whatever source is deemed appropriate." 

Recently on November 30, 1978, at a C.H.A.P.C. sponsored dinner/reception 
held In Chinatown, the Hon. Grace McCarthy, Deputy Premier and former 
Minister of Travel and Tourism, presented a cheque in the amount of 
$200,000.00 to Mayor Volrich, as the Provincial contribution towards the 
project funding. 
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At the presentation, the Minister also noted her serious concern that every 
effort should be made to avoid the summer tourist season for scheduling 
of construction work. 


III. PRESENT STATUS 
1 . Design 

Conceptual design for the streetscape improvements to Pender Street 
for the three blocks between Carrall Street and Gore Avenue plus 
portions of the adjoining sidestreets has been completed by City staff 
in conjunction with a consultant. The complete design concept 
incorporates decorative concrete sidewalks to replace the existing 
standard concrete sidewalks, retention of existing granite curbs, 
installation of improved upper level street traffic lighting 
plus low-level ornamental pedestrian lighting, special decorative 
crosswalks and intersection surfacing and minor street furniture 
installations. Limited tree planting is to be undertaken as part of 
a program approved by Council on June 13, 1978. 


2. Implementation Schedule 

a. Normal procedure: 

If a normal local improvement procedure is followed, the 

present schedule for the Chinatown Streetscape Improvement Project 

is as follows: 


Council Approval 

Local Improvement Procedure and 
Tender Period (5 months) 

Court of Revision 

Construction Start 

Substantial Completion and 
Project Opening 

Total Completion 


January, 1979 

June, 1979 
June, 1979 
July, 1979 

September, 1979 
October, 1979 


Although construction will occur in the peak tourist season, proper 
scheduling and maintenance of the project schedule will minimize 
disruption. 


b. 'Special Grounds' procedure: 


In view of the Provincial Minister's expressed concern regarding 
possible tourist season disruption, which is also shared by many 
affected merchants and property owners. City Council may wish to 
consider approving the project under the 'special grounds' provisions 
of the City Charter. This was the procedure used in the past for 
both the Water Street and Granville Mall projects. If this were 
to be followed, the construction work could get underway much 
earlier in the spring, thus avoiding peak summer tourist season 
disruptions. This possibility will be reported on further in 
January. 


IV. SUMMARY 

Afurther joint report of the Director of Planning and the City Engineer 
will be submitted to City Council early in January, 1979. This reoort 
will deal with the alternatives for funding the project, cost-sharing, 
the basis of assessment, the method of implementation and tie matter of 
continuing maintenance costs associated with the project." 


The City Manager submits this report of the Director of Planning and the City Engineer 
for the INFORMATION of City Council . for COUNCIL ACTiOH SEE ?mi%)JlO^. 
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SOCIAL SERVICE AND HEALTH MATTERS 


RECOMMENDATION 

1. Transfer of Metropolitan Board of Health Staff 
to Home Care Program, City of Vancouver 


The Medical Health Officer reports as follows: 

"Effective January 1, 1979 the Home Care Services section of the 
Metropolitan Board of Health of Greater Vancouver will be disbanded. 
This section has provided administrative support to the Metropolitan 
Care Program, and financial services as agent of the Province. 

Discussion have been held with the Provincial Government, and the 
Provincial Government has agreed to fund three of the Metropolitan 
Board of Health Home Care Services within the existing Home Care 
Program. These three positions are Acting Program Director, Accounting 
Clerk, and Clerk-Typist. A complete supplementary Home Care budget 
will be prepared and discussed with the Province by the end of December, 
so exact costs are not known at this time. However, no additional costs 
to the City are involved. 

The purpose of this report is to request Council's approval to bring 
these three additional positions on staff as of January 1, 1979. 

The Medical Health Officer recommends: 


A. That Council approve the transfer of three positions from the 
Metropolitan Board of Health staff to the Home Care Program, 
thus establishing three new positions within the Home Care 
program. All costs for these positions are to be borne by 
the Provincial Government. 

B. The Director of Personnel Services be directed to review these 
positions as soon as possible to determine the appropriate 
classifications and salaries." 


The City Manager RECOMMENDS that the foregoing recommendations of the Medical 
Health Officer be approved. 


INFORMATION 

2. Keeping of Chickens, 2406 V7est 1st Avenue 
The Medical Health Officer reports as follows: 

"A complaint was received on October 30, 1978 that chickens were being kept 
in the rear yard at 2406 West 1st Avenue. This property consists of a 
duplex plus two suites. 

An inspection on November 1, 1978 revealed that 5 cbJckcriB wc ro l-clng 
kept contrary to section 72 of the Health By-law at this address and a 
seven day order to cease keeping chickens was issued. 

The district Public Health Inspector was contacted by Mr. D. McKinnon to 
discuss this matter on November 3, 1978 at which time Mr. McKinnon agreed 
to remove the chickens by November 8, 1978. 

On November 8, 1978, Mrs. D. McKinnon phoned to say she did not intend to 
remove the chickens in spite of her husband's statement. She stated she 
refused to accept the fact that we had received a complaint regarding her 
keeping of chickens. 
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"On November 17, 1978 a letter was sent to Mr. Donald McKinnon to cease 
keeping chickens at the above address within 14 days. 

On December 3, 1978 Mr. W. MacDonald, Senior Public Health, visited the 
premises at 2406 West 1st Avenue and found that five chickens were still 
being kept at this address. In a conversation with Mrs. D. McKinnon he 
explained the contents of Section 72 of the Health By-law. 

The Health Department is following the normal enforcement procedures in 
this matter." 


The City Manager submits the foregoing report of the Medical Health Officer 
for the INFORMATION of Council. 
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BUILDING AND PLANNING MATTERS 


RECOMMENDATION 

1. Grandview-Woodland N.I. P. - Victoria Park Improvements 
The Director of Planning reports as follows: 

"On July 12, 1977 Council approved the Grandview-Woodland N.I. P. Concept 
Plan which Includes an allocation of $460,000 for Improvements to all 
five neighbourhood parks. The Concept Plan Identified the provision of 
bocce courts, washrooms and children's play facilities as intended addi- 
tions to Victoria Park. The plan also suggested the investigation of 
further minor Improvements which would increase the usability of this 
currently underdeveloped park. 

The purpose of this report is to recommend appropriation of N.I. P. funds 
for Improvements to Victoria Park, the particulars of which have been 
developed during the detailed planning stage undertaken by Park Board 
and Planning Department staff, in conjunction with the N.I. P. Committee 
and other community members. 

Implementation of an initial set of improvements is recommended here, 
while further discussion will be undertaken on two remaining components 
identified in the Concept Plan: bocce courts and a washroom or field 
house. This will permit the community to benefit from the immediate 
installation of those components on which consensus has been reached. 
Future construction of bocce courts and either a washroom building or a 
field house will still be possible. This plan specifically allocates 
sufficient and appropriate space for these remaining Improvements. 

The improvements proposed at this time (Appendix I) therefore call for 
the development of a jogging path - 30 Inches wide with a wood chip 
surface - to follow the perimeter of the park. Winding its way around 
the existing shrubbery and trees, it would allow the presently appealing 
atmosphere to be maintained while making the circuit more interesting to 
runners. Interspersed along the track in widened sections, fitness 
stations are proposed which will be complementary to the track. It is 
Intended that tots' and intermediate creative play apparatus be situated 
in the northeast corner of the park with seating for observing parents. 
Since Victoria Park is frequently a lunch stop for people working and 
shopping on Commercial Drive, a number of benches and tables will be 
Installed in the southwest corner and along the north side as well as 
near the play area. 

While drainage and surface conditions are generally good on the west end 
of the park, a new drainage network is proposed for the eastern half of 
the park, with resodding to be undertaken over the drainage lines and in 
bare patches currently existing in that area. Provision has been made in 
the budget for the future surfacing of a path should one re-emerge on a 
- northeast to southwest axis through the park once resurfacing has been 
accomplished. 

The cost of these Improvements has been estimated by the Park Board to be 
$37,650. The Board recomnends that a 15% contingency reserve of $5,650 
also be appropriated. The total N.I. P. funding recommended for this pro- 
ject is therefore $43,300 (Appendix II). 

The B.C. Ministry of Municipal Affairs and Housing and C.M.H.C. have 
concurred with the appropriation of funds for the Improvement of Victoria 
Park. The Grandview-Woodland N.I. P. Committee recommend approval of this 
project. 

Therefore, the Director of Planning- recommends: 

That Council approve the appropriation of $43,300 from the Grandview- 
Woodland N.I. P. Social/Recreation Account (#898-9404) for the above 
described improvements to Victoria Park; costs to be shared as follows: 
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b) . Closure of lane- s'outh of ' Eveleigh Street between 
projection of the easterly property line of the 
Melville Building site and Burrard Street subject 
to : 

i) The parcels north and south of the closed lane 
being acquired by Dominion Construction Co. Ltd. 
and consolidated with lane, 
ii) The purchaser paying costs of relocating services 

(a very preliminary estimate is $36,000.00 in terms 
of 1970 dollars), it being understood that the 
closed lane would be exchanged for land required 
for the Connector right-of-way. 

The City Engineer advises that he has now agreed to a 
closure of an additional portion of Eveleigh Street measuring 
19 ft. X 232 ft. subject to consolidation and subject to 
removal of services, at a cost to the purchaser, and this 
additional area has been included in the exchange as 
reported below. 

The Supervisor of Property and Insurance advises that 
Dominion Construction has agreed to the exchange of land 
on a pro-rata basis (sketch plan is attached showing 
lands required by the City and the property to be acquired 
by Dominion Construction), based on current market value. 

In accordance with this plan the following is a tabulation 
of this transaction: 

City land to be conveyed to 

Dominion Construction - 32,021 sq.ft. 
Dominion Construction land 

to be conveyed to City - 214., 825 sq. ft. 
Dominion Construction to pay 

City the difference 

Less: City's share of demolition costs 
of buildings on Lots 17 S^, 

18 Eig & 19 W3g 5.000.00 

Net amount to be paid by Dominion 

Construction Co. Ltd. to City of Vancouver $236 ,I|.00 . 00 


$958,900.00 

717. 500. 00 

$2i|l,i;00.00 


In addition Dominion Construction to pay for their pro- 
portionate share of survey and registration fees. Date 
of sale, for adjustment purposes, to be determined as 
the date of registration of the plan giving effect to the 
land exchange . 

Dominion Construction Co. Ltd. have agreed to paying for 
the cost of relocating services, and to the other conditions 
of street closure contained in the Council Minute of 
May 12, 1970. 

Your officials RECOMMEND that this acquisition of Right- 
of-Way by way of exchange be authorized as above." 

Your Board 

RECOMMENDS that the foregoing recommendation of the Supervisor of 
Property and Insurance, Director of Planning and City Engineer be 
approved. 
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C.M.H.C. $21,650 
Province of B.C. $10,825 
City of Vancouver $10,825" 

The City Manager RECOMMENDS that the recommendation of the 
Director of Planning be approved. 


2. Rezoning Application: 6905 Vi ctoria Drive 

I 

The Director of Planning reports as follows: 

"An application has been received from Mr. Frank Cigic, requesting 
an amendment to Zoning and Development By-law No. 3575, whereby 
the property described as 6905 Victoria Drive (Lot 10 Amended 
Block 6, D.L. 735, Plan 4049) be rezoned from RT-2 to C-2 for the 
purpose of: 

'a commercial building and three suites (2 one-bedroom 
and 1 two-bedroom). For many years I have been a 
self-employed fisherman. Due to my health, I am 
forced to take on a self-run operation preferably a 
fish market or delicatessan. I feel that this service 
could be used in the area. The building would also 
contribute greatly to the beautifi cation of the area.' 


Site Description 

The site is located on the west side of Victoria Drive, with a frontage 
of 48 feet (14.630 m) and a depth of 113 feet (34.442 m) to a 20 foot 
(6.096 m) wide lane. The total site area is 5,424 square feet (503.906 m*) 
(See the attached Appendix A plan). 

The site is currently zoned RT-2 Two-Family Dwelling District and developed 
with a one storey plus basement one-family dwelling. Lands to the north of 
the site are also zoned RT-2 as are the lands on the east side of Victoria 
Drive north of 53rd Avenue. The exception is the southeast corner of 52nd 
and Victoria which is zoned C-1 and developed with a gasoline service 
station. 

The lands fronting onto Victoria Drive to the south of the site on both 
sides are zoned C-2 and developed with a variety of commercial uses. 
Immediately south of the site is a two storey commercial development 
with two retail stores in the first storey and a dwelling unit on the 
second storey. One of these stores appears to be vacant at this time. 
Across the street, on the southeast corner of 53rd and Victoria is a 
vacant service station site. There are also a number of new commercial 
premises on Victoria Drive south of 55th Avenue which are also vacant 
at this time. 

Proposed Development 

The applicant submitted a set of drawings with the application which were 
stamped 'Received, City Planning Department, September 11, 1978'. The 
plans indicate a two storey plus basement structure with area for two 
retail stores on the ground level, three residential units on the second 
storey, laundry and storage facilities in the basement. The plans indi- 
cate only 3 off-street parking spaces, 6 being required under Section 12 
of Zoning and Development By-law No. 3575. 

Analysis 

Given the vacant commercial premises immediately across the street from 
this site and elsewhere within this C-2 District, the Director of Planning 
can see no reason to support this rezoning application. Inspection of 
this area points to a general underutilization of"C-2 properties and there- 
fore little need to expand. The fish market use proposed could be adequate- 
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ly accommodated in the vacant service station on the southeast comer of 
Victoria Drive and 53rd Avenue, as has been done in other parts of the City. 
The site could be developed under the present RT-2 zoning with a duplex 
dwelling. 

Furthermore, should the rezoning of this site to C-2 Commercial District 
be approved, subsequent development in accordance with the regulations 
of that District Schedule could be permitted with no setback from Victoria 
Drive. The applicant has adequately demonstrated the possible form of 
development. This would compare with a minimum 24 foot (7.315 m) front 
yard requirement for the remaining RT-2 lands to the north. This unsatis- 
factory relationship now exists between the site (zoned RT-2) and the 
abutting C-2 lot to the south (Lot 8 amended). The applicant's proposal 
simply transfers this un-neighbourly conflict one lot further north. 

It has long been realized by the Planning Department that the incompati- 
bilities associated with a sharp transition from commercial to residential 
land uses are common to many sites in the City. In a few recent occasions, 
the Planning Department has recommended rezoning to CD-I Comprehensive 
Development District, subject to receiving a satisfactory commercial/ 
residential form of development, believing that an acceptable scheme could 
overcome many of the design and use conflicts experienced where residen- 
tial uses adjoin commercial. In this instance, however, such a recommen- 
dation would be more appropriately applied to the existing C-2 lands to 
the south. As previously noted, there is little or no need in the local 
community for the extra commercial floor space which would be accommodated 
by the proposed rezoning and new development on this site. 

While an unsatisfactory relationship exists with respect to the one-family 
dwelling and the adjoining commercial building to, the south, this incompat- 
ibility might, in part, be minimized through redevelopment of the site with 
a two-family dwelling designed to respond to the wall of the adjoining 
building. 

RECOMMENDATION: The Director of Planning recommends that this 
application be not approved." 


The City Manager RECOMMENDS that the foregoing recommendation of the Director of 
Planning be approved. 


3. Downtown Eastside N.I. P. Appropriation: 
Projects to Encourage Employment 

The Director of Planning reports as follows: 

"On September 28, 19 76 Council approved the Downtown Eastside NIP 
Concept Plan which included an allocation of $5,000 for Projects 
Encouraging Employment. This allocation was made in recognition of 
the importance of job finding to a neighbourhood with a high (30%) 
unemployment rate. (Source: Stats Canada) 

PURPOSE OF REPORT 

The purpose of this report is to recommend the appropriation of 
$3,205.00 N.I. P. funds to purchase tools and equipment which will 
further the employment creation effort of two Downtown-Eastside 
Societies, D.E.C.A. Services and the Door is Open . 

DESCRIPTION OF PROJECTS 

D.E.C.A. (Downtown Eastside Community Association) Services Society 
located at 578 Powell Street operates a job finding service which 
provides carpentry and construction work for imemployed local residents 
through contacts with business organizations in the City. In the 
past two years the Society has helped many unemployed residents with 
job skills to re-enter the labour force. However, the work of the 
Society has been limited by a lack of suitable tools and equipment. 
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The NIP funds requested will purchase construction and janitorial 
equipment which will permit the Society to expand their service to 
the unemployed residents of the area. A list of equipment cost estimates 
is attached as Appendix I. 

The Door is Open , a drop-in centre, located at 50 8 East Cordova Street, 
is a "meitiber of the Catholic Community Services Society. The Centre 
operates an occupational workshop which offers carpentry, bead 
leather and native carving work to approximately 100 local residents 
a month on a drop-in basis. The Door is Open also operates a handyman 
service which employs 12 workers. 

The services offered by the Door is Open help local residents to 
acquire manual skills and the confidence needed for full time employment. 
To date a lack of tools and equipment have limited the extent of 
services offered. However, with growing interest being shown in the 
workshop, the Centre hopes to expand their program and have applied 
for NIP funds to purchase carpentry and leatherworking tools. A list 
of tool cost estimates is attached as Appendix II. 

The Parks Board, Recreation Division, has agreed to take responsibility 
for the tools and equipment, in the event that either Society should 
disband or end its employment program. 

The Oppenheimer Area Planning Committee has recommended that NIP 
funding be allocated to D.E.C.A. Services Society and the Door is Open 
for the purchase of tools and equipment. 

The Province of British Columbia and the Central Mortgage and Housing 
Corporation have been advised of this proposal and concur with the 
recommendations for funding these projects. 

RECOMMENDATIONS 

The Director of Planning recommends : 

A. THAT City Council approve the appropriation of $2,26 0.00 from the 

Downtown Eastside NIP Budget Account 896/9204 (Social and Recreational 
Facilities) as a capital grant to D.E.C.A. Services Society for the 
purchase of tools and equipment, costs to be shared as follows: 

Federal (.50%) $1,130.00 
Provincial (25%) $ 565.00 
City (25%) $ 565.00 

Total $2,260.00 


B. THAT City Council approve the appropriation of $945.00 from the 

Downtown Eastside NIP Budget Account 896/9204 (Social and Recreational 
Facilities) as a capital grant, to the Door is Open for the 
purchase of tools and equipment, costs to be shared as follows: 

Federal (50%) $472.50 
Provincial (25%) $236.25 
City (25%) $236.25 

Total $945.00 

The Director of Planning notes that the above total 
appropriations include 5% contingency funds to cover 
any cost overruns." 


The City Manager RECOMMENDS that the foregoing recommendations 
of the Director of Planning be approved. 
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4. Mount Pleasant N.I. P. - Litter Containers, 

The Director of Planning and City Engineer report as follows: 

"On September 28th, 1976, Council approved the Mt. Pleasant Concept Plan which 
included the goals for the Mt. Pleasant N.I. P. Area. One of these goals, to 
'maintain certain good aspects of the area' specifically identified that corner 
grocery stores should be upgraded and that methods of the upgrading should be 
investigated and reported back to Council. 

As a result of a planning study on this topic which took place this summer, it 
became apparent that one method of upgrading the area would be to provide litter 
containers adjacent to grocery stores in the Mt. Pleasant Triangle. This would 
reduce litter in the neighbourhood while still allowing the stores to provide a 
service to the community. 

There are 20 grocery stores currently in operation in the Mt. Pleasant N.I. P. 
Triangle, located at: 


1. 

369 E. Broadway 

Young Grocery 

2. 

502 E. Broadway 

St. George Market 

3. 

592 E. Broadway 

Black & White Grocery 

4. 

680 E. Broadway 

Sammy's Grocery 

5. 

801 E. Broadway 

Almos Market 

6. 

903 E. Broadway 

Grocery Store 

7. 

866 E. Broadway 

K & K 

8. 

2648 St. Catherines 

Lil Cottage Confectionery 

9. 

1039 E. Broadway 

Snider' s 

10. 

530 E. 12th Avenue 

Charlie's Grocery 

11. 

1002 E. 12th Avenue 

Jack's Red & White 

12. 

922 Kingsway 

Dave's Convenience Foods 

13. 

1101 E. 13th Avenue 

Sunkist Grocery 

14. 

1098 E. 14th Avenue 

Marr's Grocery 

15. 

1366 E. 15th Avenue 

El kin's Grocery 

16. 

1382 Kingsway 

Hi Grade Market 

17. 

1310 Kingsway 

Triangle Groceries 

18. 

1302 E. 12th Avenue 

Tom's Groceteria 

19. 

1112 Kingsway 

The Pantry Confectionery 

20. 

863 Kingsway 

Smart Grocery 


The cost of twenty 'Granville Mall type' (circular exposure aggregate with aluminum 
covers) litter containers is estimated at $4,000.00. The on-going maintenance 
(including pick-ups) is estimated at $150.00 each per year. The Operation Budget 
should be increased to provide for this cost in 1979 which is estimated to be 
$3,000.00. 

The total cost of the twenty litter containers would be shared as follows: 

C.M.H.C. 50% $2,000.00 

Province of B.C. 25% 1,000.00 
City of Vancouver 25% 1,000.00 


$4,000.00 


The Mt. Pleasant N.I. P. Committee, C.M.H.C. and the Province of B.C. concur 
with the expenditure of Mt. Pleasant N.I. P. funds on this project. 

The Director of Planning and the City Engineer -recommend: 

A. That Council approve the appropriation of $4,000.00 from Mt. Pleasant 
N.I. P. account 896/9219 to provide and install 20 'Granville Mall type' 
litter containers in the Mt. Pleasant N.I. P. Triangle area. 

B. That Council approve an increase of $3,000.00 in the Sanitation Branch 
Operating Budget for emptying and maintenance of these additional litter 
containers for 1979." 

The City Mananager RECOMMENDS that the above recommendation of the Director of 
Planning and the City Engineer be approved. 


5. Grandview-Woodland N.I. P. - Garden Park Improvements 


The Director of Planning reports as follows: 

"On July 12, 1977 Council approved the Grandview-Woodland N.I. P. Concept 
Plan which included an allocation of $460,000 for improvements to all 
five neighbourhood parks. The Plan recommended upgrading of the tennis 
courts, soccer field, children's play area and field house in Garden 
Park. 

This report recommends the appropriation of N.I. P. funds for the imple- 
mentation of an improvement plan (Appendix I) developed through resident 
involvement in a process of detailed planning. Neighbours, N.I. P. Com- 
mittee members, Grandview Legion Soccer League representatives. Park 
Board Recreation and Planning staff. Park Commissioners, and Planning 
Department staff have all contributed to this recommended plan. 

Council approved on March 7, 1978 an appropriation of $80,500 for the 
construction of tennis courts to replace those existing on Garden and 
Grandview Parks. These improvements were completed in August of 1978, 
and have encouraged an increased level of participation in planning of 
this second stage of improvements. 

The upgrading of the Garden Park field house as a joint N. I .P./R.R.A.P./ 
Park Board funded undertaking is currently being investigated for recom- 
mendation as a separate project. 

The plan recommended by the Grandview-Woodland N.I. P. Committee at its 
meeting of November 27, 1978, therefore proposes improvements to the 
children's play area and the soccer field; and further improvements to 
the tennis courts to encourage year-round multi-purpose use of these 
facilities. A tennis practise wall, basketball hoop and removable 
roller hockey goals (for winter use only) have been located such that 
maximum usage of the courts will be possible during the period of low 
tennis activity. Drainage and surface work on the soccer field are 
proposed along with soccer kicking boards to accommodate the heavy 
usage of this park by the Grandview Legion junior soccer league. The 
play area will receive lighting, new climbing apparatus, tot swings 
and planting around the field house designed to stop balls from being 
kicked against its walls. 

The cost of the improvements is estimated by Park Board staff to be 
$25,000 (Appendix II). A 15% contingency of $3,750 is also recommended. 
It is the intention of the Park Board to make a contribution of $1,000 
toward the estimated $ 9,100 cost of new playground equipment. This 
represents the estimated value of playground equipment which was removed 
by Park Board crews in June due to their concern that it was in hazardous 
condition. 

The Provincial Department of Municipal Affairs and Housing and C.M.H.C. 
concur with the appropriations for the plan recommended in this report. 

The Director of Planning therefore recommends the appropriation of 
$27,750 from the Grandview-Woodland Neighbourhood Improvement Program 
Social /Recreational Account #898-9404 for the implementation of improve- 
ments to Garden Park to be shared as follows: 

C.M.H.C. - $13,875.00 

Province of B.C. - $ 6,937.50 
City of Vancouver - $ 6,937.50" 


The City Manager RECOMMENDS that the recommendation of the Director of Planning 
be approved. 
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6. Grandview-Woodland N.I. P. - St. Francis School 
Gymnasium Proposal 

The Director of Planning reports as follows: 

"On July 12, 1977 City Council approved the Grandview-Woodland N.I. P. 
Concept Plan which includes an allocation of $355,000 for the purchase 
of land and assistance in financing the construction of a gymnasium 
for St. Francis School and general community use. 

This report presents the recommendation of the Director of Planning to 
proceed no further on this project. This is based upon thorough dis- 
cussion of the proposal by the Grandview-Woodland N.I. P. Committee in 
conjunction with the St. Francis Parish Education Committee starting in 
the spring of 1978 and culminating in September of this year. 

Subsequent to the recommendation in principle of this project in the 
Concept Plan and its acceptance by Council, detailed planning of the 
project was initiated. During this discussion among community members 
and Planning Department staff several areas of difficulty were identi- 
fied: ownership of the facility, the responsibility for the provision 
of operating funds, its availability for community use, and the scale 
of the project. Several alternatives were considered in order to develop 
a proposal which accounted for these areas of concern. 

On May 31 , 1978 the N.I. P. Committee presented to the Parish Education 
Committee a proposal, comparable to the arrangement agreed upon for the 
development of a gymnasium at Laura Secord School, which had evolved 
from the consideration of constraints facing both the Parish School and 
the community at large. The proposal specified that the N.I. P. Committee 
would recommend to City Council complete N.I. P. funding of the construc- 
tion cost of an elementary school sized gymnasium with the necessary land 
to be provided by the Parish. The City would be the owner of the building 
with a guarantee being made to the Parish of full school hour use of the 
facility and general public use - including groups from St. Francis 
School or Church - during evening and weekend hours. Both Hastings Com- 
munity Centre and Britannia Community Services Centre indicated willing- 
ness to assist in the programming of these hours. Maintenance would be 
the responsibility of the school while it was assumed that charges - at 
Vancouver School Board rates - could be made to offset operating and 
maintenance costs incurred by community use. It should be noted that 
this proposal would have required a greater extent of N.I. P. funding 
than originally requested by the St. Francis Parish Education Committee. 

After consideration and investigation of the proposal, the 
Chairman of the Parish Education Committee, indicated to the Planning 
Department and the N.I. P. Committee on September 14, 1978 that the 
Parish was not prepared to proceed with the gym project and did not 
wish to tie up N.I. P. funds which could be used for other potential 
projects. 

At its meeting of September 25, 1978, the Grandview-Woodland N.I. P. Com- 
mittee recommended that "the St. Francis Gymnasium project be pursued 
no further and that funds presently allocated to that project be re- 
allocated for other potential projects". The Committee indicated its 
intention to continue to consider the needs of the St. Francis School 
in developing projects of a related nature. Both the recommendation to 
City Council not to proceed with this project and the Committee's intention 
to continue giving consideration to the needs of St. Francis School's physi 
cal education program have been discussed with the School's representatives 
who have indicated this approach to be acceptable. 

Commitment of some Britannia gym time to St. Francis physical education 
classes has already resulted from a meeting Initiated by Planning Depart- 
ment staff between representatives of the St. Francis Education Comnlttee 
and those administering the programming of facilities at Britannia Com- 
munity Services Centre. Continuing discussions between representatives 
of these organizations are expected to result In the accommodation of 
further physical education needs of the school . 
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Representatives of the St. Francis Education Committee have also 
been contacted for input in the discussion of a newly proposed N.I. P. 
multi-purpose room addition to the Templeton Pool. 

Both the Provincial Department of Municipal Affairs and Housing and 
C.M.H.C. have concurred with the recommendation not to proceed. 

The Director of Planning therefore recommends that the funds of $355,000 allocated 
to the St. Francis Gymnasium project be transferred from the N.I. P. 
Social/Recreational Account #898-9404 to the Reserve: Future Proposals 
Account #898-9408 from which funds may be appropriated for the implemen- 
tation of more recently identified projects." 

The City Manager RECOMMENDS that the recommendation of the 
Director of Planning be approved. 


RECOMMENDATION AND CONSIDERATION 

7. Champlain Heights Enclave 14: Subdivision and Terms 
of Lease 


The purpose of this report is to inform Council on the background to 
the present state of development proposals for this enclave, to indi- 
cate a proposed future program, to seek Council's approval for permis- 
sion to sub-divide the enclave into two parcels and to seek Council's 
endorsement for a 35% write down of full market value for the land 
component, and finally to provide Council with an outline of the pro- 
posed lease related to the development of a care facility on a portion 
of Enclave 14 . 


The Assistant Project Manager reports as follows: 

"In November 1976, the Royal Arch Masons and the Japanese Canadian Asso- 
ciation were approved by City Council as joint development sponsors of 
Enclave 14. The development program called for 244 units of senior 
citizen housing on this 3.59 acre site. These 244 units were divided 
into approximately 100 self-contained units with another 150 units in 
a facility which would provide personal care. 

In March 1977, the Provincial Government announced that it intended to 
.introduce a new program related to the housing of senior citizens. 
This new program was given the acronym SAFER (Shelter Aid for Elderly 
Renters). However, details of this program and more particularly the 
implications of this new program were not spelled out until May-June 
later in that year. 

In the case of Enclave 14, the implications of SAFER were that the 
proposed self-contained senior citizen units would not receive Provin- 
cial Government financial support. Without this Provincial subsidy, 
these self-contained units would have had to rent at levels beyond 
the income means of senior citizens. In effect, the Provincial Govern- 
ment was eliminating the senior citizens self-contained units, as part 
of a non-market component of the development program for this enclave. 

At the same time, representation was being made to the Provincial autho- 
rities on the Care Component with little success. The Provincial Health 
Department was going through an evaluation of its programs particularly 
as they related to housing and care of the elderly. 

In September 1977, the Japanese Canadian Association indicated that as 
the organization, the management and the operation was beyond its pre- 
sent capabilities, the Association wished to withdraw from any sponsor- 
ship of a care facility but had a continuing interest in developing 
self-contained senior citizen housing on a portion of this site. The 
Royal Arch Masons, the development co-sponsors for the enclave up to 
this point in time, having reviewed their position agreed to pursue 
the development of a care facility. 
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In November 1977, Provincial approval in principle was received for the 
development of a 130 bed (unit) personal and intermediate care facility 
for a portion of Enclave 14. 


Throughout this period of uncertainty, C.M. & H.C. refused to consider 
or provide "start-up funds" for initial architectural design work. 
Finally, in May 1978, the Royal Arch Masons received an initial sum of 
$2,400 as start-up funds and commissioned an architect to produce 
a preliminary conceptual design. Additional start-up funds were ad- 
vanced in September to the Masons. 

After extensive reviews by both Provincial and Federal authorities and 
others, a conceptual design has been accepted and additional start-up 
funds are to be advanced shortly so that detailed design drawings and 
specifications may be prepared. 

The accepted conceptual design arrangement anticipates the development 
of a 130 bed personal and intermediate care facility on the southern 
portion of Enclave 14 requiring approximately two acres of this 3.59- 
acre site or about 55% of the enclave area. 


It is proposed to sub-divide the enclave into two parcels: along an 
east-west axis. The northern portion will be approximately 1.59 acres 
in size and reserved for development at a later date for possible se- 
nior citizen housing of some kind, and the southern parcel of appro- 
ximately 2 acres to accommodate the care facility sponsored by the 
Society of Royal Arch Masons. 

Changes to the National Housing Act will require that the Royal Arch 
Masons raise 100% of the financing for this development from the market 
place. C.M. & H.C. under these revisions to N.H.A. have some speci- 
fic cost limits for the land and construction costs within which the 
facility must be designed and produced. For this 130 bed care faci- 
lity of non-combustible construction as presently approved, the limit 
is $28,000 per bed within which a land component cost of $2,500 has 
been set. This translates into a 60-year pre-paid land lease rental 
of $325,000 which represents a 35% write down from market value as 
determined by the City Properties Division. 

Prior to proceeding to the next level of design, C.M. & H.C. and the 
Royal Arch Masons require confirmation that Council is willing to ap- 
prove the request to sub-divide Enclave 14 and willing to agree to 
lease the land at approximately 65% of full market value under the 
terms and conditions set out in Appendix A. 

Appendix A sets out, in a general manner, terms and conditions for ' 
the lease, developed and agreed to by C.M. & H.C. and City officials, 
for approximately 2 acres of Enclave 14 for a care facility sponsored 
by the Society of Royal Arch Masons. The Masons have reviewed these 
proposed terms and conditions set out in Appendix A and find them 
acceptable . 

The terms and conditions are similar to terms that Council has approved 
for other leases. The only important amendment has been to Clause 10, 
which now allows the lessee to terminate the lease in the event there 
is damage to more than 25% of the structure and the mortgagee calls 
the mortgage . 


However, the Society requests that City Council give consideration to 
the inclusion of a "Renewal Clause" in the lease. The Society's rea- 
sons for this request together with a suggested wording for such a 
clause are outlined in a letter from the Society of Royal Arch Masons 
and attached as Appendix B. 

As C.M. & H.C. would have no objections to the inclusion of a renewal 
clause in the lease and the Province indicates, that from its point of 
view, the inclusion of such a clause is a positive move and therefore 
desireable, the Development Group RECOMMEND Council's favourable con- 
sideration of the Society of Royal Arch Masons' request. 
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The Dlrectorsof Legal Services and Finance , on the question of a pos- 
s i b ] e extension of the lease after the Initial 60-year term, comment 
as follows : 

"The Royal Arch Masons' proposal that they be given an option to renew 
their lease after the initial 60-year terra results from their belief 
that the care facilities will still be functional and needed in 60 
years and their desire for increased security for their use of the site. 


However, in order to accommodate th 
dealing with the site in the future 
"if the Lessor desires". Since th 
City's pleasure, there is really no 
Lessee . 


e City's desire for flexibility in 
, they asked for the renewal only 
e option becomes effective at the 
security in the clause for the 


Further, what is suggested is a renewal of the present lease, at that 
time, for 39 years. There are two complicating factors here: 

1) at year 60, the land and building revert to the City 
and any future agreement should recognize this owner- 
ship 

2) if there is to be a new agreement, 60 years hence, it 
should be a fresh agr eem en t , no t a renewal of an agree- 
ment drawn 60 years previous. 

Because of these points, it would be preferable if any extension is 
contemplated to grant a right of first refusal. That is, if the City 
decides in 60 years to sell or lease the land and buildings, the Royal . 
Arch Masons would have a right of first refusal on the terms specified 
by the City at that time. 

The granting of either a right of renewal or a right of first refusal 
with a specified term, e.g. 39 years, would be a break with past lease 
practice and policy in the City. 

The requested renewal period of 39 years is set equal to the term of 
market leases in Champlain Heights but does not match other non-market 
leases in Champlain Heights or elsewhere in the City. As to established 
precedent. Council on December 11, 1975, on the recommendation of the 
Community Services Committee, refused to grant a renewal option to the 
Greater Vancouver Housing Corporation. 

Finally, and perhaps most importantly, it should be recognized that 
any renewal rights beyond the 60-year term could jeopardize flexibility 
in future land use decisions in Champlain Heights. As flexibility is 
the principal benefit of the leasing program, it should be safeguarded. 

Having considered all of these points, the Director of Finance recom- 
mends that the Royal Arch Masons be granted any right of renewal 
or right of first refusal." 


An outline of the future program has been prepared in anticipation of 
Council's approval of the Assistant Project Manager's recommendations 
and is attached as Appendix C. 


The Assistant Project Manager submits for consideration: 

1. The Society of Royal Arch Masons' request for renewal 
outlined in their letter attached as Appendix B and 
suggests that Council give consideration to granting 
a right of first refusal to lease the lands and build- 
dings on the terms and conditions specified by the 
City at the time of termination of the lease. 

The Director of Finance recommends against this course 
of action. 
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The Assistant Project Manager recommends: 

2. THAT Council grant authority to sub-divide Enclave 
14. (Lot 19, Parcel A, District Lot 335, Group 1, 
New Westminster District Plan 14593) into two por- 
tions : 

a. the northern portion to be approximately 
1.59 acres , 

b. the southern portion to be approximately 
2 acres. 

3. THAT Council offer to lease the southern portion 
of Enclave 14 to the Society of Royal Arch Masons, 
for the term of 60 years, the lease to reflect the 
other terms set out in Appendix A of this report 
and the rent to be $325,000 prepaid, PROVIDED HOW- 
EVER, the final lease shall be to the satisfaction 
of the Director of Finance and the Director of 
Legal Services; BUT, this offer to lease may only 
be accepted by the Society of Royal Arch Masons 
signing the lease as presented by the Director of 
Legal Services." 

The City Manager submits for CONSIDERATION Item 1 and RECOMMENDS the 
approval of Items 2 and 3 of the recommendations of the Assistant 
Project Manager. 

^ ftta : The Society of Royal Arch Masons of B.C. are 

requesting to address Council should the Council 
not consider the inclusion of a renewal clause in 
the lease. 


RECOMMENDATION 

8. Charaplain Heights - Enclave 15 - Conditions and Standards 
of Development 

The Director of Planning reports as follows: 

" The purpose of this report is to propose amendments to 
Council's Resolutions of June 24, 1976, concerning the 
Conditions and Standards of Development for Enclave Fifteen, 
Champlain Heights (relating to site coverage and height) . 

Development Permit Application No. 82197 has been filed by 
Bain Burroughs Hanson Raimet Architects, for Abacus Cities Ltd. 
to construct 115 townhouse dwellings on Champlain Heights, 
Enclave Fifteen (Lot 17, Block A, D.L. 335, Group 1, Plan 16662). 

At a Public Hearing held on June 24, 1976, City Council approved 
the application by the Director of Planning to rezone this site 
from an RS-1 One Family Dwelling District to a CD-I Comprehensive 
Development District to permit the construction of townhouses and 
apartments . 

A resolution of Council when dealing with the rezoning restricted 
the site coverage to 35% and the height as follows: 

"Townhouses - shall not exceed two storeys plus basement 
nor 28 feet above average finished grade of the adjoining 
ground as determined by the City Building Inspector. 

Apartments - shall not exceed three storeys plus basement 
or cellar nor 40 feet above average finished grade of the 
adjoining ground as determined by the City Building 
Inspector . " 

The development as proposed would have a site coverage of 47% 
and a height of three storeys plus basement and 36' above 
finished grade. 

,../12 
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3. Melville-Dunsmuir Connector - Acquisition 
1029 Melville Street 

The Supervisor of Property and Insurance reports as follows: 

"On May 12, 1970, City Council approved an alignment for 
the Melville-Dunsmuir Connector as shown on Plan YD 121-7 
(Appendix II) and authorized the Supervisor of Property 
and Insurance to negotiate for the acquisition of various 
lands including the above property. 

Lot 31, Block 2, D.L. l85 being 1029 Melville Street 
is a 2ig storey, full basement, frame dwelling with a 
main floor area of 1,025 sq. ft., erected in 1905 on a 
site 33' X 132', zoned C.M.-l. The dwelling contains 
12 rooms divided into two main floor suites, five sleeping 
rooms on the second floor and four sleeping rooms on 
the top floor, has 7 plumbing fixtures, a patent shingle 
roof, siding on the exterior walls, a concrete foundation 
and is heated by an automatic oil hot air furnace. The 
condition of this dwelling is poor. All units are 
occupied by tenants and a portion at the rear is rented 
separately for parking purposes. 

Following negotiations with the owners' agents. The 
Royal Trust Co., they have agreed to sell for the sum 
of $107,500.00, including all furnishings and equipment, 
as of January 15j 1971 • This price is considered to 
be fair and reasonable value for this property. 

RECOMMENDED that the Supervisor of Property and Insurance 
be authorized to acquire this property for the sum of 
$107,500.00 on the foregoing basis, chargeable to Code 
#11+6/1805." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 
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The proposed development being townhouses rather than apart- 
ments, has some of the required parking on the surface which 
is included in the site coverage. ; 

The height of the buildings has been raised to incorporate 
parking under some of the units. 

The increase in height also permits a sloped roof which is 
a key element in the design. 

The Director of Planning has approved this Development Permit 
Application subject to a number of conditions including that 
prior to the issuance of the Development Permit, a report be 
submitted to Council to amend: 

(a) the maximum site coverage to permit 47% in lieu of 
the previously approved 35%; 

(b) the heights amended to permit a maximum height of three 
storeys plus basement and 36' above average finished 
grade in lieu of two storeys plus basement and 28' above 
average finished grade. 

The Director of Planning recommends that Council amend its 
previous resolution of June 24, 1976 to permit a site 
coverage of 47% in lieu of 35% and a maximum height of 
three storeys plus basement and 36' above average finished 
grade in lieu of two storeys plus basement and 28' above 
average finished grade." 

The City Manager RECOMMENDS that the recommendation of the Director 
of Planning be approved. 


9. Champlain Heights - Enclave 15: Lease Adjustment 

The Champlain Heights Project Manager reports as follows: 

"Axjgust 29, 1978 Council approved a recannendation frcm the Chartplain 
Heights Project Manager to accept a bid fron Abacus Cities Ltd. to 
lease Enclave 15, Chaitplain Heights. This report also instructed the 
Director of Legal Services to prepare the necessary lease documents. 

The terms of the offering stated that a lease would be entered into 
not later than 120 days fron the date of acceptance of the offer by 

Council this date is Deoei±)er 26, 1978. Good progress is being 

made on the lease; however, due to holidays at this tune of the year, 
it would be prudent to extend the deadline for execution. Both 
parties have agreed to an extension and it is therefore recaimended in 
this report that an extension to January 31, 1979 be approved. 

EXiring discussions with the developers, two points in the lease have 
emerged vrtiich require Council action. 

The first itan relates to sub- leasing. Our standard lease specifica- 
tions state the following: 

"Prior to substantial ccttpletion of the iitprovements on 
the leased premises, the Lessee may not sublet or assign 
the leased premises without the consent of the Lessor 
vdiich consent may be arbitrarily withheld. Following 
the substantial catpletion of the Improvements, the 
Lessee may sublet or assign the Leased premises without 
the consent of the Lessor. These provisions are subject 
to the right of the Lessee to mortgage its leasehold 
interests as herein provided." 

The key clause in the previous paragraph is "without the consent of 
the Lessor". Abacus Cities has fontally requested the City as Lessor 
to grant them permission to sublease their interest in the ground 
lease for the purpose of involving their investors in the developnent 
from the outset. -■ i 
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This request has been reviewed by staff in the Finance Department and 
the Project Manager and it is clearly within the intent of our original 
offering. Granting authority to sublease will not prejudice the City's 
position as the principle Lessee (Abacus Cities Ltd. ) will remain on 
the lease and the City will collect ground rent directly fitrcm Abacus 
and not the sub- lessee. 

If the City is prepared to consent to the request to sublease, Abacus 
have stated that they would agree to accelerating the deadlines for 
catitenceitient and ootpletion of construction. Presently the lease 
permits 18 months to oaimsnce and 36 months to s;±)stantially conplete. 
These wDuld be accelerated to 12 months for caimenceraent and 24 months 
for substantial ccmpletion. 

The second item relates to mortgages. Our specifications state as 
follows : 

"The lessee may mortgage its leashold interest under the 
lease (for vrtiich purpose the Lessee may assign or si±)let 
by way of mortgage) without the consent of the Lessor 
for the piorposes of financing or re-financing the cost 
of constructing the litprovements but not otherwise with- 
out the consent of the Lessor." 

Again the key clause is "without the consent of the Lessor". The soli- 
citor for Abacus Cities Ltd. has advised that it is inportant that they 
be permitted to mortgage for the purpose of financing, constructing and 
operating the irtprovements as the Graduated Payment Mortgage (GEM) 
assists in the operation of the buildings as distinguished fron their 
construction . 

This request has been reviewed and does not jeopardize our position. 
As it appears essential to the Abacus Cities financing, staff are 
recotmending that Council agree to this request noting that operating 
expenses would be related specifically to the project in question. 

A final item presented for Council's information regards granting access 
to the site. In previous cases, in order to expedite development, the 
Project Manager has granted builders access to the site for purposes of 
clearing and servicii;ig prior to the lease being executed. The City has 
a set of conditions which the developer must agree to regarding 
insurance provisions and control. Access to the site is not permitted 
until a Developonent Permit has been issued. 

At this point, the Project Manager is proposing to grant the builder 
access to the site for purposes of s\irveying and clearing. This 
permission will be subject to our normal conditions. 

In view of the foregoing, the Project Manager recarmends: 

A. THAT Council consent to permit Abacus Cities Ltd. to 
si±)let undivided leasehold interest in the ground 
lease to their investor clients. 

B. TEIAT Council consent to permit Abacus Cities Ltd. to 
mortgage for the purpose of financing construction 
and operating the iitprovements . 

C. THAT Council agree to extend the deadline for execution 
of the lease documents to January 31, 1979." 

The City Manager RECOMMENDS that the recommendations of the 
Champlain Heights Project Manager be approved. 
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10. Champlain Heights - Phase II - Specific Conditions 
of Development 

The Director of Planning and Champlain Heights Project Manager 
report as follows: 

" PURPOSE 

The purpose of this report is to revise the Specific Conditions of 
Development dated June 7, 1976 for Phase II enclaves, in accordance 
with the overall goals and objectives set out in the Plan for 
Areas E & F. 

BACKGROUND 

City Council, on May 6, 1975 approved the recommendations of the 
Planning and Development Committee with the following amendments: 

(1) The physical plan prepared by Downs/Archambault and Urban Program 
Planners in consultation with the Champlain Heights Advisory 
Committee, as amended and described by the Planning Department 

be approved subject to minor changes in enclave boundaries to 
provide design flexibility. 

(2) The density and uses prescribed for the enclaves be approved in 
principle as a guide for development, subject to further studies 
of economic feasibility. 

At a Public Hearing on June 24, 1976 Vancouver City Council approved 
the rezoning of Areas E & F (shown in Appendix A) from RS-1 One 
Family Dwelling District to CD-I Comprehensive Development District 
(By-law 49 86) which restricts the form of development to the following 
density and uses: 

Density - Maximum of 1850 dwelling units. 

Uses - Two Family Duplex Dwelling 

Two Family Semi-Detached Dwelling 
Townhouses 

Apartments (including those for senior citizens) 
Park and Playgrounds 

Personal Care and Private Hospital (excluding surgical facilities) 
Local Convenience Stores (not to exceed a total of 4,000 square 

feet) (amended by Council to read '8,000 sq.ft.') 
Customarily Ancillary Uses (including off-street parking and 

loading) . 

By-law 4986 is also subject to the Overall and Specific Conditions 
of Development dated June 7, 1976 (see Appendix B) . 

During the course of implementation, several amendments were made to 
the Conditions of Development for Phase I enclaves. Since the 
Conditions of Development are not included in the CD-I By-law, these 
amendments were passed by Council resolution without the need for a 
formal Public Hearing process for each amendment. 

On September 26, 19 78 Council approved the following recommendations 
of the Standing Committee on Planning and Development: 

A. THAT the Phase 2 plan for Champlain Heights Areas E & F be approved 
as revised on the appendix to the report of the City Manager's 
dated August 28, 1978 (see Appendix C) . 

B. THAT the Project Manager and Director of Planning report back 
to Council on the revised Specific Conditions of Development of 
each enclave. 
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DISCUSSION 

As notot] in the Tity Manager's Ro|.)or I , clatful Auqust 28, 1978, some 
adjustments wore made to the 19 74 Plan for Areas E & F in view of 
marketing trends, experience gained during implementation and 
recent studies concerning livability in planned mix developments 
The revised Phase II subdivision increased the number of separate 
enclaves from 8 to 20, with a slight 2.7 acre increase in developable 
area . 

Following Council's approval of the Phase II plan, civic staff in 
conjunction with the co-ordinating archictect. Downs Archambault, 
evaluated each enclave in detail. The revised Specific Conditions 
of Development is based on this work and is consistent with original 
objectives of the 1974 Plan (attached as Appendix D) . 

An additional 100 housing units are proposed for a maximum total of 
974 units in Phase II. These guidelines will allow 1,861 units to 
be built in Areas E & F.* Maximum unit densities range from 7.5 to 
30 units per acre (upa) ; and average densities of 13 and 16 units 
per acre for market and non-market enclaves respectively. The 
distribution of units in Phase I and II for market and non-market 
enclaves is summarized in Appendix E. 

The Specific Conditions of Development determine the site constraints 
for each enclave with regard to general development concept, 
permitted uses, site coverage, unit density, height, off-street 
parking requirements, floor space ratio and building setbacks from 
major roads. The revised Specific Conditions of Development are 
intended to replace those conditions for Enclaves 4, 5, 6, 7, 8, 
12, 13, 20 and 21 dated June 7, 1976. 


RECOMMENDATION 

The Director of Planning and the Champlain Heights Project Manager 
recommend: 


That the Revised Conditions of Development dated November 29, 
1978, and set out in Appendix D, be adopted for Enclaves 4-13 
and 20 - 29 inclusive." 


The City Manager RECOMMENDS that the foregoing recommendation of 
the Director of Planning and the Champlain Heights Project Manager 
be approved. 


*Note: Enclave 1 (70 units) is not included in CD-I 
By-law 49 86 which means that the projected 
maximum number of units within this zoning 
boundary of 1,791 units, will be within 
the 1,850 unit maximum. 


FOR COUNCIL ACIIOJ^ SEE PAG£(S)42i^^2^-' 
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LICENSES & CLAIMS MATTERS 


RECOMMENDATION : 


1. Licensing Lotteries and Bingo 


The Director of Permits and Licenses reports as follows: 

"A letter has been received from the Administrator, B.C. 
Lotteries, advising that the City may now issue licenses 
for bingo games and lotteries (raffles) provided the value 
of prizes on each occasion does not exceed $200.00 and the 
gross annual proceeds do not exceed $2000.00. This would 
cover licensing of all the numerous small raffles and bingo 
games . 

Under the provisions of Section 6.18 of the Lotteries Act, 
the maximum license fee the City could charge is 2% of the 
estimated gross proceeds. This fee would not cover the City 
costs related to license and application forms, and staff 
time which would be involved in the issuing process and 
investigation. In addition there would be staff time involved 
in following up and checking the finanacial statements and 
keeping them on file. 

The matter of the City becoming involved in the issuance of 
these licenses was discussed with Superintendent Herdman of 
the Police Department and although his division is interested 
in knowing which licenses have been issued, he does not feel 
the City Should become involved in issuing the licenses. He 
does not have the staff available to investigate the validity 
of each application or the resources to verify the financial 
statements which must be submitted at the conclusion of the 
lottery * 

In view of the costs and staff time involved I recoitunend the 
City not become involved in the issue of these lottery and 
bingo licenses. 


The City Manager RECOMMENDS that the recommendation of the Director 
of Permits and Licenses be approved. 


COU.\:CfL ACTiOrj SEE P4GE5).,5.?2 
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FIRE AND TRAFFIC MATTERS 

CONSIDERATION 

1. Free Downtown Bus Service 
The City Engineer reports as follows: 
" INTRODUCTION 

On December 8, 1977, the Downtown FreeBus was initiated as a cooperative effort 
between the merchants, B.C. Hydro and the City. The original funding provided 
for operating FreeBus through June 30, 1978. This operating period was extended 
by City funding through December 31, 1978. The purpose of this report is to 
review the first year's operation and to present options for meeting the future 
transit needs in the downtown. 

SUMMARY OF FIRST YEAR'S OPERATION 

Since the FreeBus service was initiated on December 8, 1977, ridership patterns 
increased steadily to a point where an average of 4000 patrons utilize the service 
each day. As of October 31, 1978, total ridership was 821 400 people and it is 
projected that at the end of the year, total ridership will exceed 1 000 000. 
Although there is a limited six- hour operating period, 11 a.m. to 5 p.m. , with 
extensions to 8 p.m. on Thursday and Friday, this route is one of the most inten- 
sely used in the B.C. Hydro system. By comparison, for the seven-hour base period 
between 9 a.m. and 4 p.m., only fourteen routes out of the approximately 150 routes 
in the Greater Vancouver Regional District have a greater ridership. 

The federal government has also provided $30 000 to the City to study the FreeBus 
operation. The primary purpose of the study is to evaluate the impact of FreeBus 
on downtown mobility and accessibility and to identify a range of alternative 
courses of action for improvement of transit services within the downtown area. 
A part of the FreeBus Study involves on-board interviews with patrons to determine 
their travel behaviour. Although the interviews have not been completed (the 
federal grant approval was received October 26, 19 78), some rough preliminary 
results indicate the following: 

1. Approximately 40% of the users of FreeBus are residents of the West End. 

2. 75% of the patrons of FreeBus utilize the service for shopping trips. 

3. 40% of the users indicate that FreeBus has changed their shopping habits 
by allowing them to shop in more stores. 

4. Approximately 35% of the patrons do not own a car. 

5. 20% of the FreeBus users would not make the trip if the service were not 
available and 25% would use another bus service. 

In addition, a number of comments were received relative to FreeBus and downtown 
transit services in general; these comments will be evaluated along with the 
detailed data. 

The cost of providing FreeBus operations from December 7, 1977 to December 31, 1978 
is estimated to total $204 500. This cost was financed on the following basis: 

Merchants $ 46 500 

City 158 000 

$204 500 

The merchants have fulfilled their original funding commitment. 

The City has been paying the standard hourly contract rate to B.C. Hydro for this 
service. With a total estimated patronage over 1 000 000, this amounts to 18c 
per passenger cost for this service. When compared to the B.C. Hydro system cost 
of 82c per passenger, the FreeBus service represents in all likelihood the lowest 
cost route in the transit system. 

Although the results of the FreeBus Study will not be available until March 19,1979 
a preliminary analysis indicates that most of the original objectives of the 
service have been met. 
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" IMPACTS OF URBAN TRANSIT AUTHORITY 

B.C. Hydro currently provides the FreeBus operation to the City as a contract 
service outside the provision of standard transit services. As a result, the 
cost of FreeBus has been 'fully' funded, whereas normal transit services are 
heavily subsidized, as evidenced by B.C. Hydro's deficits. 

With the implementation of the Urban Transit Authority (UTA) on April 1, 1979, 
B.C. Hydro will no longer be responsible for the deficits, fare structures, 
transit service levels, new services, etc. Responsibility in these matters 
will be jointly shared between UTA and GVRD and operating guidelines are being 
established in a set of service and operating agreements. The form of these 
agreements, including the process for initiating new services, as well as local 
inputs, has not been fully resolved and is currently being negotiated. 

There are several features of the new transit legislation which have an impact 
on services such as FreeBus, Some of these are summarized as follows: 

1. The Provincial regulation has set a target that 35% of the system-wide costs 
should be covered by system-wide fare revenue. Any fare revenues generated 
in excess of the 35% figure can be used to directly reduce the local share 

of the costs and similarly, a fare recovery of less than 35% becomes a direct 
local cost responsibility. This mechanism helps to ensure a cost-effective 
transit system is developed. 

2. The legislation provides a means whereby local officials can have input on 

the amount of transit services provided to the local communities. In addition, 
there is a cost responsibility associated with the local input into the " 
decision making process. 

3. There is a potential under the legislation and regulations for many communities 
to demand new transit services at high cost, which would become a regional 
financing responsibility. This is particularly true for low patronage routes 
(and therefore low fare revenue) or those routes with high costs. 

As a result, a review of the FreeBus service should take into consideration the 
35% cost recovery which should be recovered through the fare box. In addition, 
a request for new transit services by Vancouver, on whatever basis, will establish 
precedents which can be used throughout the Region. 

FUTURE OPTIONS 

On December 31, 1978, the current funding and Council's authorization to operate 
FreeBus expires. As a result, a decision is needed to determine the future status 
of FreeBus. Unfortunately, the FreeBus Study will not be completed until March, 
1979 due to the delay in federal approvals. The final Study will provide further 
data on downtown transit service needs, including routing and various fare structures 
including no or low fares, zone fares, extended time transfers, monthly passes or 
other quantity discounts. 

There are several options which can be considered in the short term for the FreeBus 
operation. These options are summarized as follows: 

Option 1 : Discontinue the FreeBus operation as of December 31, 1978, and negotiate 
with UTA and GVRD to assume the service as of April 1, 1979. 

Option 2 : Fund three months' additional operation($54 000 cost) from January 1, 
1979 to April 1, 1979 and request the UTA and GVRD to operate and fund the service 
as of April 1, 1979. 

This type of free service funded regionally (as noted in Options 1 and 2) would 
establish a precedent whereby other cities may request free service or uneconomical 
transit service to also be funded regionally. 

Option 3 : Continue funding FreeBus for three additional months at City cost 
($54 000) and request the UTA and GVRD to take over the service as of April 1, 
1979 with a request for one of the following alternatives: 
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" a) Provide a reduced fare of approximately lOc to 15c in recognition of the 

low cost of providing the service. This would result in a loss of ridership 
and the recovery through the fare box would not recover full cost, but would 
be in excess of the 35% cost recovery established by the Province. 

b) Request the merchants to contribute a portion of 35% of the cost of operating 
the service with a City contribution of the remaining amount. This action 
would still provide free service to the riders, but would also establish a 
precedent whereby the 35% of the cost of providing the service would be met. 

c) Provide a free fare with a City subsidy of 35% of the cost per passenger 

(6 .5c/passenger) . This option would maintain ridership levels, recover 35% 
of the cost as established by the Provincial guideline and would cost the 
City approximately $6-7000 per month. 

LONG RANGE OPTION 

There are a number of alternatives which could involve extended time transfers, 
monthly discount passes or a free or nominal fare for a downtown zone. In 
addition, there is a need to review the routing of transit services in the down- 
town peninsula. These options will be examined in the FreeBus Study and any 
recommendations in these areas won't be available until after March, 1979. In 
addition, any major modifications in fare structures or routes would require 
negotiations with the UTA and GVRD. As a result, this option would only be 
considered for the longer term. 

SUMMARY 

On December 31, 1978, Council authorization and funding of FreeBus will end. As a 
result, it is necessary to determine whether or not the service should be continued 
and, if continued, in what form. Between January 1st and April 1st, the City would 
have responsibility for financing the service; a portion of this cost may be 
shared by the downtown merchants. After April 1st, the UTA will be responsible 
for transit services and the City would have to negotiate with the GVRD for a 
financing formula for the FreeBus service in the downtown. At that time, regional 
interest and financing for FreeBus would be a consideration, as well as the prece- 
dents that may be established for introductions of heavily subsidized services in 
other areas of the region. 

Negotiations for FreeBus operation with the GVRD and UTA could take one of the 
following forms: 

a) A reduced fare in recognition of the lower costs of providing this service 
and the need to recover 35% of the cost through the fare box. 

b) Free service and request the merchants to share on a per passenger basis 
(or all) of the 35% cost recovery factor. 

c) Free service and a direct City subsidy on a per passenger basis to an amount 
equal to 35% cost of providing the service. 

In the longer term, options are being evaluated for a revised fare structure in 
the downtown, incorporating such features as extended time transfers, monthly 
discount passes or a reduced fare for a db'Simtown zone. In addition, there are 
several existing bus routes in the downtown which could be adjusted to provide 
improved mobility in the downtown area and lessen the need for a FreeBus route. 
These longer term options will require more study. 

The City Engineer presents the following options for Council's CONSIDERATION: 

A. Discontinue the FreeBus as of December 31, 1978, but begin negotiations 

with the UTA and GVRD for a substitute service, possibly beginning April 1, 
1979. The various options for alternative service and financing would be 
reported to Council. 
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" B. Continue funding the FreeBus operation from January 1, 1979 to April 1, 
1979 on the assumption that the UTA and GVRD will take over the service 
on April 1, 1979 on a negotiated cost-sharing basis. In the meantime, 
the City will pay the full cost of the service from January 1 to April 1, 
1979 which is estimated at $54 000. 

C. Continue funding the FreeBus operation from January 1, 1979 to April 1, 
1979 on the assumption that the UTA and GVRD will take over the service 
on April 1, 1979 on a negotiated cost-sharing basis. Funding of the 
service between January 1 and April 1, 1979 will be cost-shared between 
the downtown merchants and the City. If an acceptable cost-sharing formula 
is not achieved by January 31, 1979, the FreeBus service will be cancelled 
from February 1 to April 1, 1979. 

The various options for financing of FreeBus after April 1, 1979 would be reported 
to City Council. " 

The City Manager submits the foregoing report of the City Engineer for CONSIDERATION. 
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FINANCE MATTERS 


RECOMMENDATION: 


1. Auto Allowances 


The Director of Finance reports as follows: 

"On December 6, 1977, Council approved an increase in auto allowance to_ 
compensate employees for the use of personal vehicles for civic purposes 
and in addition passed, as a temporary measure, the following resolution to 
correct an inequity that had arisen for low mileage drivers: 

"THAT the implementation of an $80 per month guaranteed 
minimum auto allowance be approved for a one-year period 
for those positions approved by the City Manager for such 
a guarantee." 

The monthly guarantee has proven to be complex to administer for both the City 
and the employees and it has been deemed to be a taxable benefit by Revenue 
Canada Taxation. It is not recommended that the guarantee be continued after 
December 31 , 1978. 

The purpose of this report is to update the rates to reflect current automobile 
ownership and operations costs and to revise the payment schedule to resolve the 
inequity that was noted above. It is anticipated that these changes will provide 
adequate and equitable compensation for the business use of personal vehicles. 

A revised schedule of auto allowances payable to City employees who use their 
automobiles on City business has been prepared using current costs of automobile 
ownership and operation and recognizing the higher per mile costs of low mileage 
usage. The revised schedule is attached to this report as Appendix 1. The 
detailed report supporting that schedule is on file in the City Clerk's Office. 

The rates on average will increase 12% and the annual net increase in cost to 
the City is estimated to be approximately $35,000. 

A copy of this report has been sent to the V.M.E.R.U., Vancouver Fire Fighter's 
Union, Local 18, the City of Vancouver Foremen's Association, the Nurses 
Association of B. C, each of which has some members affected. 

In conclusion, in light of current costs of automobile operation and ownership, 
the Director of Finance recommends: 

A. That the guaranteed minimum auto allowance be continued only until December 
31, 1978. 

B. That the revised schedule of auto allowances set out in Appendix 1 be approved 
effective January 1, 1979. 

C. That the casual auto allowance rate be increased from 2H per mile to 25<t 
per mile effective January 1, 1979 and that the senior staff rate be in- 
creased to $95/month effective January 1, 1979 to reflect the recent Revenue 
Canada Taxation ruling. 

D. That the estimated cost increases for 1979 be provided in the 1979 Departmental 
budgets. 

E. That the Director of Personnel Services amend the Personnel Regulations to 
reflect the above changes. 

F. That the Vancouver Public Library, the Board of Parks and Recreation and the 
Vancouver Police Board be informed of the action taken by Council, with the 
recommendation that those Boards follow the procedure. 
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Board of Administration, December l8, 1970 


(PROPERTIES) 


PART II 


SALES 


k' RECOMMENDED that the following applications to purchase 

received by the Supervisor of Property and Insurance be approved under 
the terms and conditions set down by City Council. 

Re: Lot B, Blk. 5, D.L. 663, Plan 13751 

Sit: W/S Elgin St. between 
i4.5th Avenue and [|.7th Avenue 


NAME 

Eileen 
Louie 


LOT 


APPROX.SIZE 


SALE PRICE TERMS 


B 1^9.5' X 109.88' $12,505.00 City 

Terms 
@ 9-3A^ 


CONDITIONS 

This lot known to 
contain peat and 
no guarantee given 
to soil stability. 


H. Wenzel 35 

for 
Arthur 
Schellenberg 


Re: Lot 35, D.L. 662, 663 & 729, Plan #13271 
N/S Waverly Ave., West of Inverness St. 


Irregular 


$11,650.00 City 
Terms 
@ 9-3A^ 


This lot known to 
contain peat and 
no guarantee given 
to soil stability. 

Subject to a 
Public Utility 
Easement . 


5. RECOMMENDED that the following applications to purchase 

received by the Supervisor of Property and Insurance be approved 
under the terms and conditions set down by City Council. 

Re: Lots 3, 6 and 35, Blks. 1 & 8, D.L. 339 
Plan 13308. Sit: S/S i4.8th Ave., between 
Tyne St. & Boundary Rd. - Champlain Heights 


NAME 

Raymond 

Percy 

Cooper 


Henry J. 
Banman 

Michael 
Rizak 


LOT APPROX.SIZE 
35 1^5' X 158' 


1^0' X 158' 


1^0' X 158 


SALE PRICE CONDITIONS 


$13,000.00 


$12,000.00 


$12,000.00 


Nil 


Nil 


Public 
Utility 
Easement 
over S.IO' 
of W.5' 


TERMS 

$2,500 down 
and the balance 
payable in 6 
semi-annual 
instalments @ 
9-3A^ 

Cash 


City 
Terms 
@ 9-3A^ 


FOR ADOPTION SEE PAGE(S) k^!L 


G That due to the recent and proposed gasoline price increases, the Director of 
Finance be authorized to adjust the rate schedule, subject to the approval of 
the City Manager. Such changes only to be made when they are minor, reflecting 
inflationary increases, and within the present auto allowance formula. 

The City Manager RECOMMENDS that the foregoing recommendations of 
the Director of Finance be approved. 


2. Taxes - City Facilities at 7th Avenue and Laurel 


The Director of Finance reports as follows: 

"The City has entered into long-term leases with H. Haebler Co. Ltd. for 
Lots B and C, Block 296, D.L. 526, which ts located on Laurel Street between 
6th and 7th Avenues, The developer has built a residential and a commercial 
building on the respective lots plus a parking garage. The City has built 
a land bridge which spans 6th Avenue and encroaches into Lot B to the point 
where it abuts the parking structure, The City has improved the roof of the 
parking structure to create a plaza which forms the extension of the land 
bridge up to 7th Avenue. The City has also reserved the right to have 
exclusive use of 16 parking stalls in the parking structure to provide parking 
for visitors to the False Creek - Area 6 park. 

Under the terms of the ground leases, the lessee, H. Haebler Co. Ltd. is 
responsible for payment of property taxes for the total development. With 
respect to the City's improvements to the plaza and the 16 parking stalls, 
we were under the impression that the B.C. Assessment Authority would not assess 
the value of the plaza and parking stalls for property tax purposes. 
Accordingly, no provision was made in the ground leases for relief of taxes 
for the City improvements. The B.C. A, A. now advise us that they have assessed 
these City improvements for an actual value of $116,600 for 1978 and that this 
assessment will continue for 1979. The basis for assessment for 1980 will 
likely change. 

As this assessment of the City improvements was not contemplated in the original 
agreement with Haebler, it is now appropriate to give tax relief to Haebler 
for the value of the City improvements. This would involve repayment of taxes 
paid of $1,980.67 for 1978 and a similar reduction or payment to Haebler for 
subsequent years. 

It is recommended that: 

A) the City refund to H. Haebler Co. Ltd. amounts in lieu of taxes paid 
for 1978 relating to City improvements to the following properties: 


B) the City make a similar payment to H. Haebler Co. Ltd, for 1979 
based on an actual value of the City improvements of $116,600, 
the source of funds being Sundry Rentals - Disbursements. 

C) the Director of Finance review the basis of property assessment in 
1980 and report back on how this annual relief of property taxes 
can be incorporated into the ground leases." 

The City Manager RECOMMENDS that the foregoing recommendations of 
the Director of Finance be approved. 


Lot B 
Lot C 


$ 695.91 
1.284.76 

$1 .980.67 
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3 . Printing Branch Replacement Equipment 


The Director of Finance reports as follows:- 

"The City operates a Printing Branch under the direction of the Director of 
Finance. The Branch is self-sustaining in that all costs, including 
provision fnrthe replacement of equipment, are recoverable through charges 
against City Departments and Boards for work performed. 


The existing 1967 Ammonia Diazo White Print Machine is now due for replace- 
ment. It is no longer reliable, there is a substantial amount of mainten- 
ance and replacement of parts required, and the general alignment of the 
tracking system is failing. 


Funding for this replacement is available pa-rtly from the Printing Branch 
Replacement Reserve and partly from the Printing Branch Reserve. 


I therefore recommend: 

Replacing the existing White Print Machine at an estimated total cost of 
$20 000 with funds to be provided as follows: 


$12 130 from the Printing Branch Equipment Replacement Reserve. 
$ 7 870 from the Printing Branch Reserve. 

The City Manager RECOMMENDS that the recommendation of the Director of Finance 
be approved. 
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Britannia Operating Agreement 


The City Manager reports as follows: 

The operating agreement describes the responsibilities of the 
agencies involved in the ownership and operation of the Britannia 
Center. The signatories are the City, the School Board and the 
Britannia Community Services Center Society. 

The original agreement, which expired at the end of 1977, was 
drawn before the Center was fully operational. Many of its 
terms require minor alterations. In addition, on September 13, 
1977, in anticipation of changes to the agreement, Council resolved 
"that City staff explore with the Britannia Community Services 
Centre Society Executive the possibility of a new agreement on 
a lump sum basis." 


During 1978, the agreement was extended on a month-to-month 
basis while Britannia Society and City representatives negotiated 
a new agreement. During the early stages of this discussion, 
there was extensive consideration of "lump sum funding." Under 
this proposal, the Britannia Society would receive a lump sum 
grant which would be used as they saw fit within their terms of 
reference. While the flexibility this proposal offered was 
attractive to the Britannia Society, they were concerned about 
the separation from the City administration. From the viewpoint 
of City staff, the services managed by the Britannia Society 
are similar to basic City services provided by City staff, and 
it was therefore appropriate to retain the overall controls 
inherent in the present agreement, including the application of 
our normal budget process. For these reasons, both City and 
Britannia Society staff agreed block funding should not be 
recommended to Council. 


With this major issue resolved, suitable amendments to the agree- 
ment were developed to deal with a variety of minor issues — 
timing of budgets and financial reports, security services, 
insurance, use of facilities by the society, and similar tech- 
nical changes. Negotiators for all parties are in agreement 
with the proposed agreement. For the City, this included the 
Deputy City Manager, the Director of Finance and the Deputy 
Director of Social Planning. The proposed agreement is on file 
in the offices of the City Clerk. 

The City Manager RECOMMENDS that Council authorize the Director 
of Legal Services to enter into the modified Britannia agreement, 
until the end of 1980. 
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5. Investment Matters (Various Funds) August 1978 

The Director of Finance reports as follows: 
"(a) Security Transactions during the month of August 1978. 
(b) Summary of Securities held by the General and Capital Accounts. 


(a) SECURITY TRANSACTIONS DURING THE MONTH OF AUGUST 1978 

1. GENERAL AND CAPITAL ACCOUNT TRANSACTIONS (PURCHASES) 


T3rpe of Security 


Maturity 
Date 


Maturity 
Value 


Chartered Bank Deposit Receipts and Government Notes 


Cost 


Term 
Days 


Aug. 


1 
1 
1 

2 
2 
2 
3 
8 
9 
9 

9 
10 
14 
5 


15 
16 
22 
28 
80 
81 

^ 

81 


Bank of Canada 

Bank of British Columbia 

Vancouver City Savings 

Credit Union 
Bank of Montreal 
Royal Bank of Canada 
Toronto Dominion Bank 
Toronto Dominion Bank 
Bank of British Columbia 
Toronto Dominion Bank 
Vancouver City Savings 

Credit Union 
Toronto Dominion Bank 
Royal Bank of Canada 
Mercantile Bank of Canada 
Vancouver City Savings 

Credit Union 
Mercantile Bemk of Canada 
Merccintile Bank of Canada 
Banque Canadienne Nationale 
Royal Bank of Canada 
Royal Bank of Canada 
Bank of Nova Scotia 
Vancouver City Savings 

Credit Union 
Bank of Montreal 


AncT 9/78 

S onn fi9i Qi 

S nnn nnn nn 

X 


Jan. 15/79 

3,125,593.15 

3,000,000.00 

167 

9.15 

Dec. 4/78 

515,239.73 

500,000.00 

125 

8.90 

Aug. 31/78 

2,013,745.21 

2,000,000.00 

29 

8.65 

Aug. 3/78 

3,000,678.08 

3,000,000.00 

1 

8.25 

Jan. 15/79 

3,121,566.58 

3,000,000.00 

166 

8.91 

Aug. 10/78 

1,502,1145.21 

1,500,000.00 

7 

8.50 

Aug. 9/78 

4,001,068.49 

4,000,000.00 

1 

9.75 

Nov. 1/78 

1,530,723.29 

1,500,000.00 

84 

8.90 

Jan. 15/7 9 

519,602.74 

500,000.00 

159 

9.00 

Aug. 10/7 8 

2,000,506.85 

2,000,000.00 

1 

9.25 

Feb. 15/79 

2,093,205.48 

2,000,000.00 

189 

9.00 

Aug. 21/78 

1,502,445.21 

1,500,000.00 

7 

8.50 

Sept. 6/7 8 

1,508,091.78 

1,500,000.00 

22 

8.95 

Oct. 3/78 

1,517,861.51 

1,500,000.00 

49 

8.87 

Dec. 1/78 

1,026,236.99 

1,000,000.00 

107 

8.95 

Aug. 28/78 

1,001,339.73 

1,000,000.00 

6 

8.15 

Aug. 31/78 

1,000,657.53 

1,000,000.00 

3 

8.00 

Aug. 31/78 

2,000,328.77 

2,000,000.00 

1 

6.00 

Sept. 6/78 

2,002,301.37 

2,000,000.00 

6 

7.00 

Sept. 2 9/78 

2,014,380.82 

2,000,000.00 

29 

9.05 

Oct. 31/78 

2,537,602.74 

2,500,000.00 

61 

9.00 


$42,536,443.17 

$42,000,000.00 




SINKING FUND TRANSACTIONS (PURCHASES) 


Date 


Type of Security 


Maturity 
Date 


Maturity 
Value 


Cost 


Term 
Days 


Chartered Bank Deposit Receipts and Government Notes 


.Aug. 


LO 
31 

i?i 


Bank of British Columbia Mar. 1/79 
Royal Bank of Canada Nov. 1/78 

Bank of British Columbia Mar. 1/79 


$ 1,050,110.41 
4,569,558.90 
1,047,379.45 


$ 1,000,000.00 
4,500,000.00 
1,000,000.00 


203 
62 
183 


9.01 
9.10 
9.45 


$ 6,667,048.76 $ 6,500,000.00 
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3. DEBT CHARGES EQUALIZATION FUND (PURCHASES ) 
Chartered Bank Deposit Receipts and Government Notes 
.15 Bank of British Columbia Sept. 29/78 $ 2,830,550.69 $ 2,800,000.00 45 8.85 


(b) SUMMARY OF SECURITIES HELD BY THE GENERAL AND CAPITAL 
ACCOUNTS ONLY - AS AT AUGUST 31, 1978 

Type of Security Par or Maturity Value Cash or Book Value 

Short Term 

Chartered Bank Deposit 

Receipts and Government Notes $110,383,321.18 $ 107,362,949.50" 


The Director of Finance recommends that the above transactions be approved. 

The City Manager RECOMMENDS that the foregoing recormiendat ion of the Director of Finance 
be approved. 


6. Investment Matters (Various Funds) September 1978 
The Director of Finance reports as follows : 

"(a) Security Transactions during the month of September 1978. 
(b) Summary of Securities held by the General and Capital Accounts. 

(a) SECURITY TRANSACTIONS DURING THE MONTH OF SEPTEMBER 1978 

1. GENERAL AND CAPITAL ACCOUNT TRANSACTIONS (PURCHASES ) 

Maturity Maturity Term Annual 

Type of Security Date Value Cost Day.s Yield % 

Chartered Bank Deposit Receipts and Government Notes 

.6 Vancouver City Savings 

Credit Union 
6 Vancouver City Savings 

Credit Union 
L5 Bank of British Columbia 
JO Bank of British Columbia 
17 Vancouver City Savings 

Credit Union 
17 Vancouver City Savings 

Credit Union 
:!9 Vancouver City Savings 
Credit Union 


Sept. 12/78 

$ 1,001,430.14 

$ 1,000,000.00 

6 

8.70 

Sept. 27/78 

2,512,729.45 

2,500,000.00 

21 

8.85 

Sept. 20/78 

1,501,386.99 

1,500,000.00 

5 

6.75 

Feb. 15/79 

2,076,716.71 

2,000,000.00 

148 

9.46 

Sept. 28/78 

1,000,260.27 

1,000,000.00 

1 

9.50 

Oct. 3/78 

2,002,926.03 

2,000,000.00 

6 

8.90 

Oct . 5/78 

6,007,890.41 

6,000,000.00 

6 

8.00 


$16,103,340.00 

$16,000,000.00 




2. DEBT CHARGES EQUALIZATION FUND (PURCHASES) 
29 Toronto Dominion Bank Oct. 4/78 $ 2,802,780.82 $ 2,800,000.00 5 7.25 
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Oct 


5 
11 
13 

i7 


;9 

1. 

20 
20 
21^ 
25 

I 

31 
31 


C jkftHfg if ooi»tinued > 


(b) SUMMARY OF SECURITIES HELD BY THE GENERAL AND CAPITAL 


ACCOUNTS ONLY - AS AT SEPTEMBER 30, 1978. 


Type of Security 
Short Term 

Chartered Bank Deposit Receipts 
and Government Notes 


Par or Maturity Value 


$ 89,955,174.33 


Cash or Book Value 


$ 87,1+56,983.50" 


The Director of Finance recommends that the above transactions be approved. 

The City Manager RECOMMENDS that the foregoing recommendation of the Director of Finance 
be approved. 


7 . Investment Matters (Various Funds) October 1978 
The Director of Finance reports as follows: 

"(a) Security Transactions during the month of October 1978. 
(b) Summary of Securities held by the General and Capital Accounts. 

(a) SECURITY TRANSACTIONS DURING THE MONTH OF OCTOBER 1978 


1. GENERAL AND CAPITAL ACCOUNT TRANSACTIONS (PURCHASES) 


Dat^ T3rpe of Security 


Maturity 
Date 


Maturity 
Value 


Cost 


Term 
Days 


Annual 
Yield % 


Chartered Bank Deposit Receipts and Government Notes 


Vancouver City Savings 

Credit Union 
Vancouver City Savings 

Credit Union 
Canadian Imperial Bank 

of Commerce 
Bank of British Columbia 
Bank of Montreal 
Bank of Montreal 
Vancouver City Savings 

Credit Union 
Vancouver City Savings 

Credit Union 
Royal Bank of Canada 
Bank of British Columbia 
Bank of British Columbia 
Royal Bank of Canada 
Vancouver City Savings 

Credit Union 
Royal Bank of Canada 
Vancouver City Savings 

Credit Union 


Feb. 15/79 $ 3,106,520.55 $ 3,000,000.00 135 9.60 


Oct. 11/78 

Nov. 8/78 
Mar. 15/79 
Oct. 13/7 8 
Oct. 17/78 

Oct. 19/78 

Oct. 24/78 
Oct. 20/78 
Apr. 12/79 
Oct. 27/78 
Oct. 25/78 

Apr. 30/79 
Nov. 1/78 

Apr. 12/79 


1,001,1+71.23 1,000,000.00 


2,017,251.51 


2,605 
1,000 


,642.1+7 
,uuu,410.96 
,001,1+24.65 


2,000,000.00 
2,500,000.00 
1,000,000.00 
2,000,000.00 


1,500,801.37 1,500,000.00 


1,001,308.22 
2,000,424.66 
2,097,916.71 
1,502,545.89 
750,159.25 

1,053,026.03 
1,300,284.93 


1,000,000.00 
2,000,000.00 
2,000,000.00 
1,500,000.00 
750,000.00 

1,000,000.00 
1,300,000.00 


34 
161 
2 
4 


5 
1 

174 
7 
1 

187 
1 


8.95 

9.26 
9.58 
7.50 
6.50 

9.75 

9.55 
7.75 
10.27 
8.85 
7.75 

10.35 
8.00 


2,614,434.93 2,500,000.00 163 10.25 


$25,553,623.36 $25,050,000.00 
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2. SINKING FUND TRANSACTIONS (PURCHASES ) 

. Maturity Maturity Term Yield 

Dat<^ Type of Security Date Value Price Cost Yrs/Mos. % 


Oct. 


Oct 


Debentures 


2 City of Vancouver 6.00% June 15/80 $ 25,000.00 95.45 $ 24,310.45 1/9 8 90 

12 City of Vancouver 10.00% Dec. 16/94 2,000.00 102.00 2,040.00 16/2 975 

12 City of Vancouver 6.25% Apr. 15/80 1,000.00 96.25 962."50 1/6 8^95 

17 City of Vancouver 8.00% Apr. 2/93 100,000.00 87.97 87,970.00 14/6 9 [55 

$128,000.00 $115,282.95 


Chartered Bank Deposit Receipts and Government Notes 

17 Vancouver City Savings 

Credit Union Oct. 31/78 $ 2,007,517.81 $ 2,000,000.00 14 9.80 

31 Bank of Nova Scotia Apr. 30/79 2,732,799.45 2,600,000.00 181 10.30 

4,740,317.26 4,600,000.00 


Oct. 


3. DEBT CHARGES EQUALIZATION FUND (PURCHASES) 
Chartered Bank Deposit Receipts and Government Notes 

4 Bank of Montreal Oct. 31/78 $ 2,819,200.33 $ 2,800,000.00 27 9.27 

31 Vancouver City Savings 

Credit Union Nov. 30/78 2,923,954.79 2,900,000.00 30 10.05 


$ 4,868,317.26 $ 4,715,282.95 


$ 5,743,155.12 $ 5,700,000.00 


(b) SUMMARY OF SECURITIES HELD BY THE GENERAL AND CAPITAL 
ACCOUNTS ONLY - AS AT OCTOBER 31, 1978. 

Type of Security Par or Maturity Value Cash or Book Value 

Short Term 

Chartered Bank Deposit 

Receipts and Government Notes $ 72,730,009.13 $ 70,269,620.00" 


The Director of. Finance recommends that the above transactions be approved. 

The City Manager RECOMMENDS that the foregoing recommendation of the Director of Finance 
be approved. 


8. 1979 Street Decorations 


The City Engineer reports as follows: 


Each year the City Engineer in cooperation with the Street Decorations Committee 
appoints an artist, purchases and instals approximately 700 banners on major 
streets and bridges In the City. Normally this Is done without reportinf to 
Council however, this report is submitted for approval, of a program that 'departs 
from the normal tendering process for the purchase of these street banners. The 
Street Decorations Committee has previewed the design concept advanced through 
Mr. Fladell of the Social Planning Department and considers it would be appro- 
priate for the 1979 street banners. 

n 
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The program proposes to involve the community services in the design and manu- 
facture of banners and it will not be possible to follow the normal tendering 
processes . 

The following is a brief outline of the proposal: 

(a) the United Nation's "Year of the Qiild" be adopted as a theme for the 
banners . 

(b) Ms. Evelyn Roth, a free lance artist be engaged as the artist and co- 
ordinator of the program to supervise the design and manufacture of 
the banners. 

(c) Ms. Roth in conjunction with several kindergarten teachers will select 
suitable sketches (silhouettes of children) and produce approximately 
eight designs and a sketch of the street layout for approval by the 
Streets Decorations Committee. 

(d) she will supervise the silk screening and sewing in community centers 

and the Vancouver schools for the manufacture of the banners. Council approval 
!■ requested on this Item which departs from the normal proceduig; 
The costs of production of these banners including all fees will amount to 
$19,800 which is the amount expended in 19 78 for the banners. 

Ms. Roth successfully coordinated and supervised a similar although much smaller 
project in 1977 during Habitat for the street banners at the Britannia Community 
Center, Broadway West and Japanese community on East Powell Street. 

I recommend that - 

(a) a contract satj-sfactory to the Director of Legal Services be entered into with 
Ms. Roth for the supply of 700 banners at a total cost of $19,800, and 

(b) that payment for the banners be made on the following basis, 50% on March 1, 
1979, 25% on May 1, 1979 and the balance on delivery of the banners. 

The City Manager RECOMMENDS that the above recommendations of the City Engineer 
be approved. 


INFORMATION: 


9. Analysis of 1978 Property Tax Roll for 
Single-Family Residences 

The Director of Finance reports as follows: 

"This Is the regular annual report to Council showing the taxes leved on single- 
family residences. The statistics on the attached exhibits are presented In 
stepped groups to demonstrate taxes paid by the different valued properties. 

In 1978, the provisions of the Assessment Amendment Act came Into force. For 
the years 1975 to 1977, the assessment roll had been frozen at 1974 values. 
For the 1978 roll, all properties were revalued at their estimated market value. 
Using the terminology of the Assessment Act, this Is the 'actual' value of 
the property. 

Description of Support Tables 

In Exhibit I, the data Is grouped In steps of estimated market value (actual 
value) and shows the taxes payable at each level. The value shown In the column 
"Estimated Market Value" Is the mid-point of the range. For example, the group 
with an estimated market value of $29,500 contains all single family homes with 
values from $29,000 to $29,999. 
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■Clause #9 continued : 


Exhibit II presents 1977 and 1978 actual values. The changes in actual value 
from 1977 to 1978 are due to all property being revalued at its estimated market 
value. Exhibit IV shows the corresponding taxable value. Under the new assess- 
ment legislation, municipalities choose the option under which they wish property 
to be placed on the roll for taxation. The City of Vancouver has elected 
Option "A", the same option as applied to the school roll. Under this option 
residential property is placed on the roll for taxation at 15% of its actual 
value, i.e. taxable value in 1978 is 15% of actual value. Exhibit III shows the 
difference in taxable values between 1977 and 1978 for single-family residences. 
In 1977, taxable value was calculated as 100% of land and 75% of improvement 
val ue. 

In Exhibits IV and V , the properties are divided into three sub-groups with 
approximately the same number of properties in each group. Group membership 
is determined by 'actual value'. About one-third of the single-family dwellings 
in the City of Vancouver have an estimated market value of $51,999 or less. 
Properties falling in this category comprise the group called "Lowest Third". 
The middle third is composed of those single family residences with an estimated 
market value of $52,000 to $68,999. The upper third is all those residences in 
excess of $70,000 estimated market value. For each sub-group the average total 
net tax, the total taxes and the percentage of the total paid by that group are 
presented. 

The "Average" Single Family Home 

The 'mean' (also called average) total taxes for single family homes in 1978 
(general, school, hospital, regional district and assessment authority) is $964. 
Netting out the Home Owner Grant, the 'mean' is reduced to $684. This net 
amount represents an increase of 4.9% over the 1977 figure. The 'mean' is 
obtained by adding up the actual net taxes paid by all single family owners and 
dividing by the number of single family properties in the City (74,697). 

The 'mean' should not be confused with the 'median'. The 'median' was $849 
($569 net). This represents what the typical taxpayer paid. If the taxes 
paid were arranged in order so that the least amount paid was first and the 
greatest amount was last, the 'median' is the amount that was paid by the 
taxpayer who fell exactly in the middle (see page 6). Consequently half of 
the taxpayers paid less than the 'median' ($569) and half paid more. 

Taxes were composed of: 'Median' 


General purposes 

$442 

$389 

School purposes 

480 

423 

Hospital, Regional District, 



and B.C. Assessment Authority 

42 

37 


$964 

$849 

Less Home Owner Grant 

280 

280 

Net Taxes 

$684 

$569 


General Purposes Taxes 

The change in the general purposes tax levy between 1977 and 1978 is shown 
below: 

Percent Change 

1977 1978 1977-78 

General Purposes Tax Levy 

on all properties $83,737,311 $87,550,800 4.6% 

'Mean' General Purposes Tax 
paid by single-family home 

owners 458 442 -3.5% 
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As can be seen above, the total amount of general taxes collected rose by 4.6% 
and yet the 'mean' general taxes paid by single family homeowners fell by 3.5% 
in 1978. The reasons for the decrease are the changes mentioned previously, 
i.e. a) the complete revaluation of all property to estimated market (actual) 
value and b) the decision to use Option A for the general tax roll. As a result, 
taxes on single family dwellings were 37.8% of the total general tax revenues 
in 1978. In 1977, single family dwellings paid 40.3%. The 1978 decrease in 
general purpose taxes for single family dwellings would have been greater if 
the City had not required more revenue than in 1977. An earlier report to 
Council addressed the shift in tax burden from residential to business property. 


School Taxes 

The change in the school tax levy between 1977 and 1978 was as follows: 

Percent Change 
1977 1978 1977-78 


School Tax Levy on all 
properties $97,986,669 $108,012,721 10.2% 

'Mean' School Tax paid by 

single-family homeowners 427 480 12.4% 


As in 1977, the total school tax levy exceeded the general tax levy. For 
the first time, however, the gross average school tax paid by single family 
residences exceeded the general purposes tax. Part of this is due to the 
overall increase in revenue needed by the School Board. The balance of the 
increase is the combined effect of several factors including the revaluation 
in 1978, Option A and the initial difference at the end of 1977 between the 
school assessment roll and the general purposes assessment roll. 

While the new assessment legislation shifted the general purposes tax burden 
away from single family dwellings, it increased the school tax burden for 
this class. This is due to a long history of limitations on assessment 
increases for the school roll. At the time the roll was frozen in 1974, 
residential properties were on the school roll at about 40% of market value, 
while other types of properties were carried on the school roll at about 
50% of market value. Therefore, the revaluation caused the actual value 
of residential properties for the school tax roll to increase more than 
other classes of property. This did not occur with the increases for general 
purpose tax as the City of Vancouver had kept its general tax assessment roll 
closer to the market value of the properties. The use of one provincial ly 
determined tax roll by all taxing authorities both this year and in the 
future should eliminate this kind of discrepancy occuring in the future. The 
effect of Option A here, as for the general roll, was to shift some of the 
tax burden from residential to other property. However, the revaluation 
effect of the new legislation was stronger and resulted in the 12.4% increase 
noted above. 

Hospital, Regional District, B.C. Assessment Authority, and 
Municipal Finance Authority Taxes (other Taxes) 

The change in these levies between 1977 and 1978 was as follows: 

1977 1978 Percent Change 

1977-78 


Hospital Tax Levy - 
all properties $2,937,237 $3,810,944 26.0% 

Regional District Tax Levy - 
all properties 2,074,554 2,233,040 4.5% 
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CITY OF VANCOUVER 

A Regular Meeting of the Council of the City of Vancouver 
was held on Wednesday, January 6, 1971, in the Council Chamber, 
at approximately 9:30 A.M. 

PRESENT : His Worship the Deputy Mayor (Alderman Calder) 
Aldermen Adams, Bird, Broome, Hardwick, 

Linnell, Phillips, Rankin, Sweeney 
and Wilson 

ABSENT: His Worship the Mayor 

CLERK TO THE COUNCIL : R, Thompson 

PRAYER The proceedings in the Council Chamber were opened with 

prayer offered by the Rev, Dr , George Turpin, Civic 
Chaplain , 

' IN CAMERA ' MEETING 

The Council agreed to an 'In Camera' meeting later this 

day, 

ADOPTION OF MINUTES 

MOVED by Aid, Hardwick, 
SECONDED by Aid, Wilson, 

THAT the Minutes of the Regular Council meeting (including 
'In Camera'), dated December 22, 1970, be adopted, 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Bird, 
SECONDED by Aid, Linnell, 

THAT this Council resolve itself into Committee of the Whole, 
His Worship the Deputy Mayor in the Chair, 

- CARRIED 

REPORT REFERENCE 


Director of Planning 


Development Permit: Town Houses 
and Garden Apartments - Old 
Shaughnessy Golf Course 


FOR COUNCIL ACTION SEE PAGES 9, 10 and 11 


COMMUNICATIONS OR PETITIONS 
1 . Transient Unemployed Youth 

On September 22, 1970, the Council passed a resolution 
requesting the Federal authorities to consider the use of army 
training centres in preference to City Armouries as suitable 
facilities to carry out a constructive program of care, training 
and employment in regard to transient unemployed youth. 

Under date of December 16th a reply has been received from 
the Minister of National Defence concluding 'that the resources of 
our training centres are stretched to meet current demands and if 
large numbers of students are to be accepted, the facilities of 
the local armouries will have to bo used ' , 


cent 'd . 
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B.C. Assessment Authority 

Tax Levy - all properties 2,610,651 3,093,717 23.0% 

Municipal Finance Authority 

Tax Levy - all properties 41,080 38,538 -6.2% 

Total for all properties $7,663,522 $9,176,239 19.4% 

'Mean' Other Tax paid by 

single- family homeowner 34 42 23.5% 


The increases observed in Other Taxes paid by single-family homeowners may be 
explained by the same reasons as the school tax increases. That is, the taxing 
authorities required more revenue and the taxable value of the properties for 
their tax rolls was derived from the same base for the school tax roll. Single 
family homeowners experienced proportionately greater tax increases in these 
«;ectors than for the general purposes tax. 


Summary of Total Taxes Payable 

The changes from 1977 to 1978 in total 'mean' taxes payable by single family 
homeowners are summarized below: 

1977 1978 Dollar Increase(Decrease) 

1977 - 78 


General Purposes 

458 

442 

$(16) 

School Purposes 

427 

480 

53 

Hospital, Regional District, 




and B.C. Assessment Authority 

34 

42 

8 

Total Gross Taxes 

919 

964 

45 

Less Home Owners Grant 

280 

280 


Total Net Taxes 

639 

684 

45 


The City Manager reco/wviends the foregoing report of the Director of Finance be 
received for INFORMATION. 


RECOMMEtlDATION : 


10 . Construction Cost Overruns 

The Director of Civic Buildings reports as follows: 

"On July 11th, 1978, the City Manager informed Council that he 
would examine the cost overruns at recent capital projects and 
report to Council on possible future courses of action to prevent 
similar overruns. 

Review of Two Cost Overruns 

At the request of the City Manager, I have examined in particular 
the overruns at Kitsilano Pool and Kensington Community Centre. 

In the case of Kitsilano Pool, the Architect, Ron Howard, provided 
excellent estimating service based on a well-established estim- 
ating procedure coupled with his past experience with similar 
facilities. He did not use a consulting Quantity Surveyor, because 
he had this in-hoiiP.e expertise for this type of facility. The 
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Architect provided estimates at various points to the Parks Board, 
and these turned out to be quite realistic. The Parks Board 

continued with the project hoping for a much lower tender -- based 
on some unusually low tenders being received on other projects in 
the building industry at that time. 

The problem of the Kensington Community Centre is quite confused: 
Objectives and costs were not reconciled initially, and there was _ 
poor initial and subsequent estimating. In this case, it 
would have been beneficial to have had a Quantity Surveyor provide 
a cost analysis early in the working drawings stage, or preferably 
at sketch scheme stage. When the low tender showed a $400,000 
cost overrun, the Architects accepted responsibility to do what- 
ever was necessary to incorporate changes but the User Committee 
could not agree on which items to eliminate. 

A more detailed history of these two over-runs is available in the 
City Clerk's Office. 

Policy on Future Capital Projects 

Since any project has a series of objectives, normally to be 
achieved within certain constraints, it is essential to have these 
clearly stated at the earliest time. The objectives are size 
and quantity and quality of construction and the constraints 
are usually funds available for their- provision . Clearly, if 
funds are limited, so should the objectives be limited. I be- 
lieve that the first process in comtemplating a project is to 
do one of two things and then determine if the result is acceptable: 

(a) Establish a firm program of requirements and the 
resulting cost. 

(b) Given a known cost constraint, establish a viable 
set of requirements. 

This initial step can be in relatively "ball park" terms because 
the process of design is one of refinement and increasing detail, 
and the opportunity should exist through to the final plans to react 
appropriately -to more detailed information as it comes available. 
It is important at the initial step that cost estimates contain an 
adequate contingency allowance and are quite realistic. 

The initial function should be performed by the client (or his 
representative) with the assistance of knowledgeable and responsible 
help. I see this Department providing that assistance to the Manager 
or Council, and the same functions should be provided by the Parks 
Board. Specific detailed help might be required for these 'employee' 
departments to ensure accuracy and a realistic approach. In the 
private sector, this function customarily has been provided by a 
Programmer, Architect or Engineer, or by other authorities such as 
Construction Managers. 

When a concensus is reached at this stage, it is possible to proceed 
to a more detailed concept. This is the point at which the designer 
is appointed in civic projects, and the first result of his work 
should be a sketch proposal. Essentially, this is to confirm both the 
objectives and the costs at a more detailed information level. 
Any discrepancy must be resolved in one way or another. If necessary, 
these should be reported to the City Manager or Council for 
resolution . 
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Following concensus at this point, the refinement and detail design 
should progress with specific review periods to ensure that both 
sides of the equation remain in balance. These review periods must 
be at appropriate intervals, so that corrective measure can be taken 
as necessary. I believe a minimum of twice is necessary - at 25% 
working drawings and 75% working drawings. Any major discrepancies 
that cannot be resolved by the user or Employee Departments should 
be reported for appropriate action. 

Thus, by following an established procedure of successively more 
detailed verification of objectives and costs, divergencies can be 
identified and conscious action taken. 

It can be expected that responsible architectural firms follow 
the above general procedures. Many, however, rely upon their own 
expertise in costing, and the client does not receive an independent 
assessment of costs and the frequency of the reviews vary widely. 

Any architect will usually receive a program of the work with a 
rough budget set by the client. He will then develop a preliminary 
sketch plan to the pdnt that the area of the building is determined, 
and he provides his first estimate. With a simple building, he may 
not re-estimate at all, until completion of the working drawings. 
In a reasonably sized building, he will make an estimate at the 
completion of final sketch plans prior to the start of working 
drawings, at which stage an outline specification of finishes,^ 
mechanical equipment etc. can best be set. In a complex building, 
he might review his estimate at approximately 7 5% completion of 
working drawings when the major implication of consultants work is 
also known. He may employ a Quantity Surveyor , .depending on his 
confidence in estimating cost, the complexity of the project, and 
the requirements of the client. 

If the client directs the employment of a special consultant, then 
it is at the client's expense. For the additional costs involved 
I recommend that the City so direct the employment of a Quantity 
Surveyor in projects over $500,000 to obtain independent cost 
analysis . 

The Architectural profession has been concerned for some time with 
Clients and Architects joint responsibilities in completing a 
project for a set budget. This matter is addressed in the new 
RAIC Client /Architectural agreement. A copy of the relative 
clause is attached for your information 

The more experience that a firm has in previous projects of a similar 
nature, the better he should be in his estimating work. This 
fact supports the position that projects should be given to firms 
who have proved their ability in that specific field which would lead 
to the City developing a policy of a more selective list of Architects 
who would begin with small projects and work up to the larger or 
more complex ones, as they prove their capabilities. Consulting 

Engineers should be included in this policy since about half of 
a project's cost is the direct result of their work. 

Recommendations 

In view of our past experiences, I recommend the following procedures 
for future capital projects: 

A. In construction projects of $500,000 and over, a special cost 
consultant should be retained by the City to carry out in-depth 
study of the cost of the project at the 25% and 75% stage of the 
development of working drawings. 
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B. The Director of Civic Building? to be authorized to carry out 
discussions with the Law Department and the Architectural 
Institute of British Columbia for the purpose of amending the 
City's Architect/Client Agreement to include a clause which 
makes the Architect and his associated engineers responsible 
for redesign of the project, if the tenders show a significant 
cost overrun. Where a cost-consultant has been retained by 
the City, the significant overrun would be anything over 5%. 
Otherwise it would be 10%. 

C. City Council should recognize that it is to the City's advantage 
to retain Architects and associated engineers, who have given them 
previous satisfactory service. Council should agree that 
although it desires to distribute commissions equitably among 

the Architectural and Engineering profession. Council should 
also give prime consideration to the Consultants who have a 
proven record of good service to the City for future commissions. 

D'. That all Departments, Boards, Committees or other such organizations 
that have the responsibility for projects for which the City has 
committed funds shall report to Council when there are indications 
that the project is likely to exceed the set budget by 5%. " 


The City Manager RECOMMENDS that the foregoing recommendations of the 
Director of Civic Buildings be approved. 

CONSIDERATION ; 

11 . rolice Compound 7:,ttendants 

The Chief Constable and the City Engineer report as follows: 
"INTRODUCTION 

This report is submitted in response to the recom- 
mendations of the Standing Committee on Finance and Adminis- 
tration dated 14 July 1978. The report deals with the 
Police Compound Attendant positions, the associated staff 
and police fleet problems. 

This report was prepared and the study carried out 
by staff of the Police Planning and Research Office assisted 
by staff of the Engineering Department, Departmental Services 
and Sewers Division. 

The report recommends : 

1. Three temporary Compound Attendant positions 
be transformed into permanent positions. 

2. One temporary Compound Attendant position be 
retained for a further six months pending 
further investigation into modified Police 
Vehicle Fleet management systems. In conjun- 
ction with this system study it should be 
determined if there is an opportunity to 
utilize the remaining temporary Compound 
Attendant's time fully. 

3. Methods and procedures followed by the Compound 
Attendants be modified to minimize issue time 
and general workload. 


657 


Clause #11 continued: 


HISTORY 

Early in 1976 the Chief Constable requested and 
received authority to employ four Police Compound attendants 
for a temporary period. They were needed to solve the 
problem of fleet equipment control that was approaching an 
intolerable level. This condition was caused in part by the 
construction of the Annex to the Public Safety Building not 
due for completion till some time in 1978. Accordingly, the 
positions were to be terminated at the end of this year . 

These positions, augmenting the Permanent Compound 
Attendant, made it possible to install a control system that 
overcame many problems. In July 197 8 the Chief Constable 
recognized the need for the improved control system and the 
security it provided and asked that the positions be made 
permanent. This request resulted in the manager's recommenda- 
tion that this study be conducted "to determine the most 
feasible method of providing security and service for police 
vehicles, considering use of existing City facilities of a 
like nature to eliminate any duplication of service that 
might exist; " . 

The area of responsibility, studied by the 
Police Department, included the security and control of the 
equipment; and the Engineering Department included the 
servicing, maintenance and transporting of equipment. 

SUMMARY 

A review of the jobs performed by the Police 
•Compound Attendants has been carried out and the observa- 
tions and findings are outlined herein. Related jobs are 
discussed, some changes in organization and systems are 
described, and further investigation in related areas are 
suggested. 

The workload of the Attendants was measured; added 
tasks have been identified and are described. The old and 
new systems of control and issuance of vehicles and radios 
have been compared and their difference explained. In 
addition, savings of Police Personnel time have been identi- 
fied. 

Recommendations regarding the temporary Compound 
Attendants have been made and further studies are suggested. 

Previous System 

Prior to the construction of the Annex parking 
facilities, the control of Police vehicles was decentralized 
to the degree that the individual Patrol and Traffic Division 
N.C.O.s managed a quantity of equipment assigned to that 
Division. The various Detective Offices were assigned 
equipment but no one person was responsible for its management, 
control, or security. Another pool of equipment for general 
use and back-up was the responsibility of the one Permanent 
Compound Attendant, when on duty, and the Report Centre 
N.C.O. at all other times. Compliance with the Engineering 
Maintenance schedule was the responsibility of the Fleet 
Supervisor. The equipment included a variety of portable 
radio equipment and power supplies. 
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At that time the Patrol and Traffic Divisions were 
on a simple shift schedule and there were only five basic 
shift changes, involving twenty-three squads in a twenty- 
four hour day. The time-consuming activity done by N.C.O.s, 
booking equipment in and out, took a minimum of fifteen 
minutes per shift per N.C.O. when no problems were encountered. 
However, any complications in this system increased the time 
spent by the N.C.O.s extensively. There is no measure of 
this "lost" time, but it is believed to be substantial. 

During this period of time, less than two-thirds 
of the fleet was parked on or in Police parking facilities, 
the remaining vehicles were parked on the street in the 
vicinity of the Public Safety Building which made it extremely 
difficult to keep track of vehicles. The loss of the parking 
lot abutting the Public Safety Building during construction 
of the Annex increased this problem to an intolerable level 
and not only was temporary assistance needed to cope with 
the short term problems , but long term improvements in the 
system were imperative. 

The amount of equipment had increased along with 
increases in Police staff. The advent of "Team Policing" 
increased the complexity of shift arrangements. Policemen 
were going on and off duty at a greater number of times 
during a 24 hour period. These all combined to complicate 
the equipment management task and increase the time required 
of the N.C.O.s to do the job. 

The New System 

Upon the acquisition of the temporary Police 
Compound Attendants, and completion of the Annex, the radio 
equipment from Patrol Division North, the Traffic Division, 
and the Bureau of Staff Operations were assembled into one 
common area at the entrance to the parking levels in the 
Annex. All vehicles, except motorcycles, were assigned to 
specified parking stalls in the Annex. All equipment issues 
and receipts from Headquarters are now accomplished by the 
Compound Attendant from his work station at the entrance to 
the parking levels. None of this work is any longer done by 
N.C.O.s at Headquarters. 

The servicing, maintaining and transporting of 
vehicles were examined most particularly for cases of over- • 
lap or duplication. There was little found. One example of 
duplication is the recording of vehicle travel distances for 
vehicle maintenance purposes which can and will be elimi- 
nated. Some assistance in transporting vehicles is provided 
by the Compound Attendant. However, the major amount of 
this work is done by Automotive Servicemen, and this function 
will be studied further, since there was some indication 
that with more formal scheduling and planning, savings in 
this job may be accomplished. This will be investigated 
jointly by Police and Engineering staff and any savings in 
the function will be reported within six months. 

In order to determine whether or not the Compound 
Attendants are required during the entire 24-hour day, the 
"Motor Vehicle Records" over a nine day period — November 5 
to November 13 — were examined. Table I below summarizes 
radio and vehicle assignment activity for a 24 hour period. 

Table I - Frequency of Activities for only booking 

in and out of vehicles and portable radios by 
Compound Attendant shifts 
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Hours Total Average Activities per 8-hr shift 

07:00-15:00 114 One activity every 4.2 minutes 

15:00-23:00 102 One activity every 4.7 minutes 

23:00-07:00 56 One activity every 8.5 minutes 

As noted above, under the previous system there 
were only five basic shift changes per day, however due to 
the Department's switch to "Team Policing" there are now at 
least 13.5 patrol shift changes per day. In addition to the 
patrol shift changes there are other Divisions and Squads 
coming on and off duty at various times all of whom depend 
on the Compound Attendant for equipment management. 

It is essential that someone be present during all 
of these varying shifts in order to issue equipment to 
Police personnel. This service can be provided by civilians 
at a lower cost than Police personnel. 


Security 

It is necessary to provide an extremely high level 
of security within the parking facility because of the value 
and type of equipment that is housed there. The replacement 
value of the equipment located in the Annex parking facility 
is approximately $1,300,000.00. 

Another reason to maintain very tight security in 
the area besides the equipment's value is the nature of the 
equipment itself. 

Without constant protection and control of the 
portable radios and M.R.D.S. terminals it is possible that 
this equipment could fall into the hands of persons who 
would utilize it for criminal purposes. Because of the 
geographical location of the Police Station within the City 
this possibility is greatly increased due to the large 
number of active criminals within several blocks of the 
building. 

On level "A" of the parking facility there are two 
parking spaces which are caged in for the purpose of storing 
vehicles used in the commission of serious crimes. The 
vehicles are stored there until examination by the appropriate 
Squad, and all relevant evidence has been removed. 

It is absolutely essential that the "Continuity of 
Possession" of any evidence in these vehicles be maintained 
in order to enter the evidence in any criminal trial proceed- 
ings. In order to maintain the "continuity of possession" 
it is necessary for someone to be able to testify, if needed, 
that access to the vehicle has been denied to everyone save 
the essential investigators. 


Present Staffing 


In order to provide service on a twenty-four hour 
per day basis, it is necessary to employ 4.7 persons on a 
full-time basis. The formula used for absolute minimum 
staffing is: 

365 days per year x 8760 hrs per year A t & a 

24 hours per day * 1848 hrs per person P-a^^SPfl®, 


m 
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Alternatives 

Five alternatives were examined with respect to 
providing the level of service now provided by the Compound 
Attendants. The alternatives would provide a comparable 
level of security to that now provided by the Compound 
Attendants. The control of portable radios, vehicles and 
shortly, the M.R.D.S. terminals, would be assumed by the 
Vancouver Police personnel in all of the alternatives as it 
was prior to the present system of assignment control. 

The alternatives considered were: use policemen 
only, use policemen plus B.C. Corps of Commissionaires, use 
policemen plus Unigard services, use policemen plus TV 
monitoring, and use policemen plus an automatic door. 

It is concluded that utilizing Compound Attendants 
is the least expensive solution to the problem and that 
there is no apparent duplication with other civic staff. 
' Therefore, it is recommended that: 

A. Three temporary Compound Attendant positions be 
transformed into permanent positions. 

B. One temporary Compound Attendant position be re- 
tained for a further six months pending further 
investigation into modified Police vehicle fleet 
management systems. In conjunction with this 
system study it should be determined if there is 
an opportunity to utilize the remaining temporary 
Compound Attendant's time fully. 

C. Methods and procedures followed by the Compound 
Attendants be modified to minimize issue time and 
general workload. 

The increase in yearly cost of the above recommendations is: 

3.5 X yearly salaries. Pay Grade 10 - $37,000 

Plus 12.5% fringe benefits - 4,625 


Total yearly cost ^' $41,625 " 


The City Manager agrees that the proposed staffing greatly im- 
proves the security and the effective utilization of the Police 
fleet, and that it is more cost-effective than using Police 
constables for the same purpose. Police representatives will 
be in Council to speak to the matter. 

However, this does present an increase in the level of service 
and of costs, and compensating savings are not identified. 

In view of Council's concern for budget limitation, the approval 

of the above recommendations is referred for Council's CONSIDERATION. 


FOR COUUGl AQIOU SEE PA^JEJJJCJ^^^^ 
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PERSONNEL MATTERS 

RECOMMENDATION 

1 . "Decision Dynamics /79" Seminar 

The Director of Personnel Services reports as follows: 

"The Manitoba Institute of Management Inc. again offers this unique 
residential executive seminar with the faculty drawn from among out- 
standing business education teachers and resource people at the 
Banff Center from January 6 to January 19, 1979. 

Decision Dynamics /79 is directed at men and women having responsi- 
bilities in executive, senior management, and professional capacities. 
The program deals with the elements making up the structural and 
behavioral sides of business. The former focuses on understanding 
and interpreting the market and business environment, effective 
decision-making, improved planning and control. The latter focuses 
on the management of organizational and human resource Conflict, 
how to successfully introduce change into an organization, and strate- 
gies for optimizing the value of human resources. 

The Assistant Director of Personnel Services - Employment and Training 
considers this course as particularly suitable for Mr. Art Langley, 
the Director of the Civic Buildings Department, and the Director of 
Personnel Services recommends Mr. Langley' s attendance. 

The cost of the program is made up of tuition ($975) , meals and acco- 
mmodation ($500), transportation by air, Vancouver to Calgary return 
t$138) and bus travel, Calgary to Banff ($10). 

There is no per diem required; consequently the total cost would be 
$1623 plus five (5) days leave of absence with pay. 

The Comptroller of Budgets and Research advises that the required 
funds are available for the attendance of this employee in Appropria- 
tion No. 7090/934 - Administrative and Technical Courses - All Depart- 
ments . 

This recommendation of the Director of Personnel Services is in accor- 
dance with Personnel Regulation No. 248-4. 

As costs exceed $1500, the upper limit the City Manager may approve 
for such training activity, this matter is submitted to Council." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Director of Personnel Services be approved. 


2.. Janitorial Staff for the East Wing, City Hall 


The Director of Civic Buildings reports as follows: 

"The Civic Buildings Department has a commitment to 
investigate methods of reducing operating costs through the 
expansion and integration of staff and functions. Consequently, 
we have investigated the possible cost savings if the janitorial 
service for the East Wing - City Hall complex were carried out 
by City staff rather than by contract, as at present. 

The janitorial work in the Main Building of City Hall is 
carried out by City staff, and an expansion of that service 
to the East Wing will give better utilization of City staff 
and supervisors. 
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The present contract for evening janitorial service in 
the East Wing was obtained from competitive tenders, with the 
present contract expiring December 1, 1978. The actual 1978 
contract cost is $57,560.00. In the terms of the cleaning 
contract, we will be facing an increase of approximately 
seven percent in June 1979, which will be retroactive to 
January 1, 1979. 

In order to implement a proposal to integrate the 
janitorial services in the East Wing with the existing City 
Hall janitorial staff, it will be necessary to make the 
following changes with the salaries shown at mid^step 1978, 
where applicable. 


NEW STAFF 

3 Building Cleaners - annual salaries $32,760 
1 Working Foreman 13,080 


2 . ONE RECLASSIFICATION 

Building Service Worker II to 

Bldg. Supr. I - annual salary increase 1,884 

47,724 

Fringe Benefits 13% 6 , 204 

TOTAL ADDITIONAL STAFF COSTS $53,928 


Actual 1978 Contract Cleaning Cost $57,560 

Additional Staff Costs for East Wing 53,928 
SAVINGS IN JANITORIAL COST 

which represents 6-3% cost reduction $ 3,632 


The above are subject to classification procedures by 
the Director of Personnel Services. 

The cost saving is relatively modest, $3,632 or 6-3%, 
however, major benefits will accrue from the employment of 
permanent city staff in raising the level of service on a 
constant basis. Permanent city staff will reduce the problems 
which evolve from the normal turn-over of staff that is 
associated with contract cleaners. Preventative maintenance 
is also improved because the staff become familiar with the 
building, through long-term association, and recognize 
potential maintenance problems which they are required to 
report in order that early remedial action can be initiated. 

There will also be a definite improvement in security 
and building control. Permanent janitorial staff have a 
greater feeling of responsibility for the building and become 
more knowledgeable of other city employees working after 
normal hours and therefore are in a better position to 
recognize strangers who might have gained access to the 
building. 

There will be an initial expenditure for additional 
janitorial equipment. The cost is estimated to be $1,500 
for which there are sufficient funds in the Janitorial 
accounts . 

It is recommended that Council approve the hiring of 
three Building Cleaners and one Working Foreman, plus the 
reclassification of one Building Service Worker II position 
to a Building Supervisor I, and that the Director of Personnel 
Services be directed to proceed with the hiring and 
reclassification of the above positions , to be effective 
January 1, 1979. 

It is also recommended that approval be given to expend 
$1,500 for equipment before December 31, 1978, charged to 
Janitorial accounts. " 

The City Manager RECOMMENDS that the foregoing recommendations 

of the Director of Civic Buildings be approved. aOa" 

FOR COO'^CIL ACTION SEE 9ka{S)Aj9... 
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Regular Council, January 6, 1971 

COMMUNICATIONS OR PETITIONS (cont'd ) 

Transient Unemployed Youth (cont'd) 

The Council noted a communication on the matter from 
Mr. Robert Stanbury, Minister Without Portfolio (Citizenship) 
acknowledging the Council 's resolution and advising that such will 
be taken into account in the review of the emergency hostel program. 
It is stated a report is being awaited from the Secretary of State's 
Committee on Youth, 

MOVED by Aid, Wilson, 

THAT these communications be referred to the Standing 
Committee on Health and Welfare and in the meantime a communication 
be forwarded to the Secretary of State requesting information on 
future plans in respect of this whole matter, such reply when 
received to be forwarded to the Standing Committee, 

- CARRIED 

2, Shaughnessy Development: Marathon Realty 
and Botanical Gardens 


The Council noted a communication under date of December 30, 
1970, from General J. A. Clark, Q,C,, in the matter of certain 
property owners having the opportunity to appear before the City 
Council, regarding a proposed Shaughnessy development. 

On December 22nd a similar request was received from General 
Clark, at which time it was noted that further submissions might 
relate to the Public Hearing held, and this would not be in order. 

After due consideration, it was, 

MOVED by Aid, Hardwick, 

THAT this latest communication from General Clark be received, 

- CARRIED 

3 . Charter Amendments 

The Council considered the Corporation Counsel's draft of 
proposed amendments to the Vancouver Charter for consideration by 
the Private Bills Committee at the forthcoming session of the 
Legislature, After considering the various items, action was 
taken as follows : 

Item 2- Section 3 of the Vancouver Charter; Public Notice 

MOVED by Aid, Broome, 

THAT Council do not seek the Legislation proposed in this 
section , 

- LOST 

Item 13 - Provision for a Section 287A : 
Hotel or Motel Tax 


MOVED by Aid. Bird, 

THAT in part 1 (a) the words 'three percent' be changed to 
read 'five percent', 

- LOST 

MOVED by Aid. Linnell, in Amendment, 

THAT the following words be struck from this paragraph 'and 
shall not exceed three percent', 

- LOST 

(The Amendment of Alderman Linnell was put and lost) 
(The Motion of Alderman Bird was put and lost) 
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PROPERTY MATTERS 

RECOMMENDATION 

1 . Taylor Street - Lease Agreement 

The City Engineer and Supervisor of Properties report as follows: 

"The alignment of Taylor Street has a sharp bend beneath the Georgia Viaduct 
which impairs its ability to act as an integral part of the South Bypass and 
could create a serious safety problem. This roadway, therefore, was designed 
to encroach onto the adjacent B.C. Hydro land, which will improve the design 
speed somewhat and should provide acceptable operating conditions for a 
downtown street. B.C. Hydro has agreed to this encroachment and is preparing 
a lease agreement to cover the land involved. The lease term will be for a 
period of ten (10) years, and will include a one (1) year cancellation clause. 
It will cover approximately .059 acres for which the yearly rent shall be 
approximately $1800 based on current land values of $10/sq. foot and a 7% 
return. The first year's rental will be paid out of the project funds and 
subsequent years out of the City Engineer's annual budget. CAccount # 8021/1850) 

The City Engineer and the Supervisor of Properties recommend that the Director 
of Legal Services be given authorization to enter into a lease agreement with 
the terms as outlined above for the required land." 

The City Manager RECOMMENDS that the foregoing recommendation of the City Engineer 
and the Supervisor of Properties be approved. 

2. Extension of lease - Mount Pleasant N.I. P. Site Office - 
670 East Broadway 

The Supervisor of Properties reports as follov7s: 

"City Council on May 4, 1976, approved the lease of 
670 East Broadway until December 31, 1977, to 
establish a site office to serve the Mount Pleasant 
Neighbourhood Improvement Programme. 

City Council on February 7, 1978, approved a one year 
renewal of the lease at a rental of $225.00 per month. 
This lease expires on December 31, 1973 and the 
Mount Pleasant Site Office Co-ordinator advises 
that they will require 670 East Broadway for a further 
five month period until May 31, 1979. 

Following negotiations, the owners have agreed to 
extend the lease for a further five month period 
to May 31, 1979, subject to the same terms and 
conditions and a monthly rent of $225.00. 

It is therefore recommended that the City renew the 
lease of 670 East Broadway on the foregoing basis." 

The City Manager RECOMMENDS that the foregoing recommeitdat ion of the 
Supervisor of Properties be approved. 

3. Sale of Industrially-zoned Property - 
Intersection of Malkin and Atlantic Streets 

The Supervisor of Properties reports as follows: 

"The following offer to purchase has been received by the 
Supervisor of Properties as a result of the City's call 
for tenders advertised undfer the authority of the Property 
Endowment Fund Board. The offer is considered to be 
favourable to the City and is hereby recommended for 
acceptance . 
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"Lot 6 of Lot 1, D.L. 181, 196, 2037, Plan 7959 
Intersection of Malkin and Atlantic Streets. 

Zoned: M-1 and M-2 


NAME APPROX. SIZE SALE PRICE TERMS 


Tom Yee Co. Ltd. 0.871 acres $275,000.00 City Terms 

@ 12% 

Conditions of Sale: 

a. Purchaser to obtain a Development Permit within 60 days 
from the date Council approves this sale, in keeping 
with the development conditions set out in the informa- 
tion brochure provided for prospective purchasers. 
(Appendix A) . 

b. Purchaser to enter into a bulkhead agreement (above 
grade) . " 

The City Manager RECOMMENDS that the foregoing offer to purchase, 
being the highest offer received and one favourable to the City, be 
accepted and approved under the terms and conditions set down by 
Council . 


4. Request by Uptown Kiwanis Senior Citizens Housing Society 
for an easement over Lot 35, False Creek 


The Director of Legal Services reports as follows: 

"The Uptown Kiwanis Senior Citizens' Housing Society 
leases from the City Lot 36, False Creek, Plan 16788. Lot 
35, False Creek, Plan 16788, which adjoins Lot 36 is leased 
by the City to Frank Stanzl Construction Ltd. The Society 
erected a building on Lot 36, a part of which extends over 
Lot 35. The Society requests an easement to occupy that 
part of Lot 35 over which the building extends. 

It is recommended that the City, together with the 
Company, grant to the Society, the requested easement, the 
terms of the easement to be satisfactory to the Director 
of Legal Services." 


The City Manager RECOMMENDS the foregoing recommendation of the 
Directoj: of Legal ServJ-ces be approved. 

5. Lease of Coffee Shop at Britannia Community 
Services Centre 

The Supervisor of Properties reports as follows: 

"On June 1, 1976, upon the recommendation of the Supervisor 
of Properties, and the Britannia Community Services Centre 
Society, Council approved a three (3) year lease of the coffee 
shop at Britannia Community Services Centre to Terry Allan 
Klrby and Phillip D. Stothert (Stothert Services), at a rental 
of $150.00 per month plus 2% of the gross sales above $1,800.00. 


clause No. 5 cqnfeiiitted 


"On November 23, 1976, Council also determined that the ice 
rink concession at the centre be leased to Terry Allan Kirby 
' and Phillip D. Stothert at a rental of $75.00 per month plus 
2% of the gross sales, the lease to run concurrently with 
the existing head lease, which expires May 31, 1979. 

Terry Allan Kirby and Phillip D. Stothert who carry on business 
under the firm name of Stothert Services, v;ish to relinquish 
their rights to the lease of the Britannia Community Services 
Centre Coffee Shop in favour of Customized Food Services 
Management Ltd. for the remaining term of said lease. 

It is therefare recommended that the lease between the 
City of Vancouver and Terry Allan Kirby of Phillip D. 
Strothert be cancelled and a new lease in favour of 
Customized Food Services Management Ltd. be entered into, 
effective September 14, 1978, for the remaining term of 
the lease, subject to the terms and conditions being the 
same as the present lease. Britannia Community Services 
Centre Society are in agreement to a new lease. The 
lease agreement is to be drawn up to the satisfaction of 
the Director of Legal Services and the Supervisor of 
Properties . " 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Properties be approved. 


6. Rental Review - Parking Lot 
1500 West 3rd Avenue 


The Supervisor of Properties reports as follows: 

"A portion of City Lot C of 5 to 15, Block 240, D.L.526 
(as shown of Plan LF 1127) situated on the south side 
of 3rd Avenue, west of Granville Street, is leased to 
Thomas Montgomery and Beverly W. Hall for twenty years 
from May 1, 1976. 

The site is situated under the Fir Street ramp, comprises 
approximately 10,000 sq.ft. and has been improved by the 
Lessee with a gasoline pump and blacktop. It is used 
in conjunction with the lessees adjoining property as 
a taxi cab terminal. 

The rent is subject to review as of December 1, 1978 
and after negotiation, the Lessee has agreed that it 
be increased from $282.00 per month plus taxes to 
$318.00 per month plus taxes. 

The Supervisor of Properties is of the opinion that 
the proposed rental represents market rental value and 
is in conformity with the conditions of the lease, and 
recommends that for the period December 1, 1978 until 
May 1, 1981, that the rent be set at $318.00 per month plus 
taxes as if levied." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Properties be appr oved . 
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7. Rent Review - Lot 25, Block 105, D.L. 541 
1200 Block Homer Street 


The Supervisor of Properties reports as follows: 

"Lot 25, Block 105 of District Lot 541, has been leased 
to the adjoining property owner since 1949 on a month-to- 
month lease. The lot is 25* x 125', '(7.62 meters x 
38.10 meters) gravel surfaced, providing nine stalls 
for employee parking. 

Under the terms of the present lease, the rental is 
calculated on the basis of 6% of the assessed value 
plus taxes as if levied. However, due to the steep 
increase in taxes (80%) , the lessee objects to the method 
of calculating the rental, in view of the fact that 
surrounding public monthly parking rates per stall 
are considerably less than the rate being charged by 
the City. 

Following negotiations with Electric Power Equipment 
Limited, a rental of $175.00 per month inclusive of taxes 
(approximately $19.50 per stall) has been agreed upon 
subject to the following conditions: 

1. Month-to-month lease beginning November 1st, 1978. 

2. Rental review every two years based on the 
then current monthly parking rates. 

3. The property shall be used only for the purpose 
of employee and customer parking. 

4. Lease to be drawn to the satisfaction of 
the Director of Legal Services. 

The Supervisor of Properties is of the opinion that 
this is the fair market rental for the use of this land 
for parking purposes only and therefore recommends that 
a lease agreement be entered into with Electric 
Power Equipment Limited, on the foregoing basis, such 
agreement to be to the satisfaction of the Director 
of Legal Services." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Properties be ap prio ved . 

8. Rental Review - 2131 Burrard Street 
Daycor West Accessories Ltd. 

The Supervisor of Properties reports as follows: 

"city Council on November 25, 1975 approved a lease to Daycor 
West Accessories Ltd. of 9,600 sq.ft. (891.9 square meters) 
more or less, on the main floor of 2131 Burrard Street for 
a term of five (5) years. 

This lease provides for a rental review after three (3) years. 

Following negotiations, this lessee has agreed to a rental 
increase from $2,700. per month to $3,200. per month commencing 
January 1, 1979 and terminating December 31, 1980. All other 
lease terms and conditions to remain the same. It is noted 
that the proposed rental rate is representative of current 
economic rentals for the area. 

Therefore, it is recommended that effective January 1, 1979, 
the rental be increased to $3,200. per month." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Properties be approved. 
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9. Exchange of City-Owned Lot for Privately-Owned Lot on 
Boundary Road, South of 29th Avenue 

The Supervisor of Properties reports as follows: 

"City-owned Lot 44, Block 104 - 106, D.L. 36 and 51, Plan 1918, 
situated on the East side of 4500 Block Hoy Street is in an 
area zoned for single-family dwellings. This 33' X 123' 
(10.06 X 37.45 meters) lot was acquired by tax sale in 1926 
and has been reserved from sale with other City-owned lots in 
that area for replotting purposes. 

The privately-owned dwelling on Lot 4, Block 104 - 106, D.L. 36, 
and 51, known as 4541 Boundary Road, suffered severe fire 
damage some months ago and the owner had applied for a development 
permit to redevelop the site. The City requires the front portion 
of the lot to a depth of 34' (10.36 meters) for future widening 
of Boundary Road and this would severely restrict the form of 
development. The dimensions of this lot are 33' X 122' (10.06 X 
37.19 meters) . 

The owner of this lot has approached the City with a request to 
exchange his lot on Boundary Road for the City-owned lot on Hoy 
Street which is across the lane from his lot. The proposed exchange 
was submitted to the Property Endowment Fund Board for consideration 
on July 28, 1978, and the Board authorized the Supervisor of 
Properties to proceed with this exchange subject to Council approval. 

Following negotiations, the owner has agreed to exchange the 
property legally described as Lot 4, Blocks 104 - 106, D.L. 36 
and 51, Plan 1918 for City-owned Lot 44, Blocks 104 - 106, D.L. 36 
and 51, Plan 1918. 

It is therefore recommended that the exchange be approved, subject 
to the following conditions: 

1. Privately-owned Lot 4, Blocks 104 - 106, D.L. 36 and 51, 
be cleared of existing structures, foundations and debris 
to the satisfaction of the Supervisor of Properties prior 
to the exchange being effected. 

2. All charges on the property tax roll relating to Lot 4, 
Blocks 104 - 106, D.L. 36 and 51, be paid by the owner up 
to and including December 31, 1978. 

3. City to prepare and assume costs of conveyancing and regis- 
tration relating to the exchange with all documentation to 
be to the satisfaction of the Director of Legal Services." 
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The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Properties be approved. 

10 . Chinese Cultural Centre - Land Lease Agreement 
The Supervisor of Properties reports as follows: 

"City Council on June 27, 1978, when dealing with a report 
of the Standing Committee on Planning and Development dated 
June 15, 1978, approved in part the following recommendations: 

(a) That the land under the buildings only be leased for 
60 years ; 

(b) That portion of the land used for cultural activities 
be leased at $1.00 per year nominal rent; 

(c) That portion of the land used for commercial activities 
be leased and the rental be based on market value of the 
land as if vacant . 
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Negotiations have been carried out with the Chinese Cultural 
Centre representatives and in accordance with their preference, 
agreement has been reached that the lease rental would be 
ba%ed upon 11% of the gross rental income earned from the 
commercial tenants. 


The rentals from commercial tenants will probably be phased 
in over a two year period. Even thereafter, the revenue 
to the City is expected to be only half of estimated market 
rental of the land used for commercial purposes. 

The Centre hopes to use profits from the rentals to the 
commercial tenants in order to help pay for the cultural 
activities of the Centre, thereby possibly reducing the 
need to ask Council for future operating grants. 

It is also proposed that after the commercial facility has been 
in operation for two (2) years, the rental basis to be reviewed 
and set by mutual agreement in light of the experience gained. 

In view of the foregoing, it is recommended that: 

A. City Council rescind the previous motion to base the rental 
on the market rental of the land used for commercial 
purposes as if vacant land. 

B. City Council approve in principle these proposed lease 
arrangements and that a lease document be drawn up on 
the foregoing basis to the satisfaction of the Director 
of Legal Services and the Supervisor of Properties." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Properties be approved. 


INFORMATION 

11. Manhattan Apartments - 7 84 Thurlow Street 

The Director of Social Planning and the Supervisor of Properties 
report as follows: 


"On July 11th, 1978, Council approved the recommendation in the report 
of the Standing Committee on Planning and Development, dated June 22nd, 
1978, authorizing the Supervisor of Properties to carry out the necessary 
investigation to finalize the purchase price of the Manhattan Apartments 
and report back. 

Following negotiations, Mr. J. Ross McClellan, solicitor for the owner 
of the Manhattan Apartments, has confirmed by letter dated November 
21st, 1978, that his client is prepared to sell the property to the 
City for the firm price of $1,600,000. The owner is requesting a reply 
towards the end of January, 1979. 

The Director of Social Planning advises that he will report to Council 
by January 30th, 1979 on the feasibility of acquiring and rehabilitating 
the Manhattan Apartments at the firm offering price of $1,600,000. " 


The City Manager RECOMMENDS that the foregoing report of the Director 
of Social Planning and the Supervisor of Properties be received. 


MANAGER'S RJBPORT, DECEMBER 8y 1978 (1KSDPERTIES : A9 - 7) 

RECOMMENDATION 

12. Demolition of 615 and 635 Burrard Street and 
Commencement of Park Construction 


The Superintendent of Parks and the Supervisor of Properties report 

as f o 1 lows : 

"On September 12, 1978, Council resolved in part that: 

'(a) Council demolish the building on the Bowell McLean site 
at Melville and Burrard and commence park development to 
the extent of grading and planting grass; 

(b) Council pass the relevant local improvement by-law in 
1978 ; 

(c) Council sell the said local improvement by-law to the 
City's Sinking Fund.' 

The demolition of the building at 615 Burrard Street is underway 
with the demolition costs and removal of the building to grade 
level being carried out by Bowell McLean Motors Co. Ltd. The 
matter of removal of floor supports below grade will be the 
responsibility of the City. 

Council, IN CAMERA, November 28, 1978, further resolved that 
the building at 635 Burrard Street be taken over by the City 
subject to an agreement satisfactory to the Director of Legal ' 
Services. Such an agreement has now been signed. 

In preparation for the park, it will be necessary for the Board 
to have fill placed in the cavities of both buildings, erect 
hoarding, grade and prepare this site and undertake landscaping 
in accordance with Council's wishes. 

635 Burrard Street has been cleared by the local representative 
of the British Columbia Buildings Corporation from their control 
and in this connection, demolition will be proceeded with upon 
approval of this report by City Council. 

Closure of the north side of Melville Street for inclusion in 
the park is under investigation by the City Engineer and will 
be the subject of a separate report in January, 1979. 

The estimated amount of money to take care of demolition of 
635 Burrard Street, hoarding, filling, grading and preliminary 
landscaping of the site is $90,000.00; the source of funding 
to be the Downtown Improvement Reserve. 

t 

Further sums will probably be needed for completion of the 
park, depending on the design adopted. A report on the 
design with cost estimates will be presented to Council in 
January. 

It is recommended that the demolition of 635 Burrard Street and 
the necessary work in connection with the preparation and 
planting of the site be carried out on the foregoing basis." 


The City Manager RECOMMENDS that the foregoing recommendation of the 
Superintendent of Parks and the Supervisor of Properties be approved. 

13. Purchase of Properties at 29th Avenue and 
Nanaimo Street for Road Widening Purposes 

The City Engineer and the Supervisor of Properties report as follows: 

"City Council, on September 26, 1978, approved the 
recommendation of the Standing Committee on Transportation 
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Ci»^ge Wo. 13 cont'd : 

dated September 14, 1978, which contained in part that the 
Supervisor of Properties be authorized to negotiate to 
acquire certain properties at Nanaimo Street and 29th 
Avenue for road widening purposes. 


A portion of Lot 11, Subdivision "B", Blocks 6 to 8 of 
Block 8, District Lot 393, Plan 2201 is one of the affected 
properties. The area to be taken is approximately 366 square 
feet (34.0 square meters) of land. The partial taking of 
land will place the easterly boundary of the vendor's property 
line approximately 1 foot from his dwelling, necessitating 
the removal of his front porch, front door, a large windov, 
and a portion of the roof. 

Negotiations with the vendors indicate that they are prepared 
to sell the required portion of their frontage for the total 
payment of $7,000.00, inclusive of all renovative and 
disruptive factors; subject to the Engineering Department 
agreeing to grade and landscape the boulevard, or to build 
a retaining wall if in the opinion of the City Engineer it 
is considered to be necessary. 

The acquisition costs and conditions are considered to be 
fair and equitable. 

It is therefore recommended that a portion of Lot 11, 
Subdivision "B", Blocks 6 to 8 of Block 8, District Lot 
393, Plan 2201, be acquired for the sum of $7,000.00 on 
the foregoing basis with the sale date being December 20, 
1978. Funds to be obtained from Streets Capital Budget." 


The City Manager RECOMMENDS that the foregoing recoiniEendation of 
the City Engineer and the Supervisor of Properties be approved. 

(NOTE: Report XIII also refers to this matter.) 


FOR COUWCiL AGIQU SEE MSEtSj5!^§a*^ 
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October 3, 1978 

TO: Vancouver City Council 

SUBJECT: Monetary £, Non-Monetary Compensation 
for' Heritage Designation 

CLASSIFICATION: Recommendation 

The Directors of Finance, Legal Services and Planning report as follows: 

"On December 6, 1977, City Council resolved as follows: 

'THAT the City Manager prepare a report for Council on 
alternative modes of monetary and non-monetary compensation 
and the processes available to the City in such cases; the 
report to be considered at the proposed special meeting with 
the Heritage Advisory Committee and the Minister of Recreation 
and Conservation. ' 

This resolution arose because of ongoing discussion of a new provincial 
Heritage Conservation Act which was passed August 18, 1977. The Act states, 
in Section 11 , 

'(4) Where designation under subsection (1) decreases the 
economic value of the building, structure, or land, 
the council may, by by-law, provide a grant, loan, tax 
relief or other compensation to the owner. 

(5) Compensation provided under subsection (4) shall be 
deemed to be full and fair compensation for loss or 
damage suffered by the owner through the designation.' 

Further correspondence with the Office of the Minister of Recreation and 
Conservation has elicited the clarification that - 

It is possible that the compensation established by 
Municipal Council for any demonstrated decrease In property 
value of a designated property could be Judicially Increased.' 

and further that 

'...the intent of the Sections 11 (4) and (5) was to indicate to 
the Courts that a serious approach to the question of compensation 
had been taken by Council.' 

It Is now certain that compensation, which was explicitly not required under 
the old designation legislation, maybe a consideration in future 
designations. Because of this, a special meeting with the Minister of 
Recreation and Conservation is -now considered to be unnecessary. " 

Each of the methods is discussed in terms of its effectiveness as a compensation 
for the loss of the right to redevelop that occurs at the time of designation. 
Most methods discussed could also be used as methods to aid the owner in the 
conservation of 'his heritage structure after designation. An effective program 
might even serve as an Incentive for the owner to. seek designation and 
encourage preservation. 

The purpose of this report is to discuss some known methods of monetary and 
non-monetary compensation and to make Council aware of some of the complexities 
involved in compensation for designation. 

I COMPENSATION - WHAT AND WHEN : 

I 

The wording of the Heritage Conservation Act is that there may be compensation 
where designation 'decreases the economic value of the building structure or 
land' , The problem in making this operational Is that it is not always clear 
that there has been a loss at designation. This point is explained in Appendix 
1 of this report. Further, when there is a loss, it is not a simple matter 
to determine and agree upon the amount. Various experts by utilizing different 
assumptio ns, wil l be able to "prov e" vary ing amoun ts of l oss due to designation. 
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Even when the issue of compensation is decided at the time of designation, the 

Act does not state that further claims would be unjustified if the owner 

were to experience, for example, hoavy nMintenance costs for his heritage structure. 

Designation, in the future, will not be a simple matter and Council will have 

to be aware of the consistency and fairnoss of its treatment of owners of i 

designated properties. , j 

II MONETARY METHODS OF COMPENSATION ' 

(i) PAYMENT OF CASH : 

This is a very straightforward method in concept. The difficulty will be I 
in determining what factors are relevant in the determination of the amount 
of economic loss. Tfie case of King George School points this out clearly. 
Estimates of required compensation ranged from nothing to ten million dollars 
in that case. Ultimately the courts will accumulate enough precedents that we m 
be able to estimate what amount of compensation will be upheld by the courts. 
At this time, however, only guesses can be made. If the courts view designation 
as a form of expropriation, then the costs of direct monetary payments in 
compensation for designation could be high. 

The Director of Finance does not favour cash compensation. 
Because the potential cost of this method of compensation is 
high and could be significantly beyond the City's current 
financial resources it is recommended that this method be 
used only when it is apparent that methods of non-monetary 
compensation will be inadequate. 

It should be noted that the Heritage Conservation Act gives local councils the 
power to make grants to owners of heritage buildings. This means that it will 
now be possible for Council to aid heritage building owners in cases of high 
maintenance costs. 

(ii) TAX RELIEF 

Relief from property tax is mentioned as a possible form of compensation 
in the Heritage Conservation Act. This is a monetary form of compensation 
because it is, in effect, an annual grant from the City to the property 
owner. Council has considered tax exemptions in the past and decided 
against them. The reason for this is that the exemption becomes a 
hidden subsidy. At one point in time, the benefit of the heritage 
structure is weighed against the cost of a tax exemption, if the 
exemption is granted, then the costs and benefits need never be re-examined. 
However, the cost of the subsidy continues to rise in the future whereas 
the perceived benefits of the heritage structure in the future are unknown 
in the present. There is a very real possibility that the cost of the 
tax exemption to the City may exceed the benefits of the designation. 
Therefore, tax exemptions arp not recommended as a method of compensation. 
[The Director of Planning disagrees with this conclusion] 
(ili) FACADE EASEMENTS 

In general terms, an easement is a right acquired by one landowner over 
the property of another. This rightmay continue in perpetuity. 

Appendix II discusses facade easements and their use in the US and other 
parts of Canada. From our research to date it seems that facade" easements 
X. are more useful in addressing the problem of assisting the owner in 

continuing maintenance of a designated structure than as compensation for 
the act of designation. If related to compensation then their cost would 
probably be high, perhaps as high as the purchase of the structure, and the 
formality of a facade easement in addition to designation is of little 
benefit to the City. However, since the Heritage Conservation Act allows 
the City to acquire easements this method should not be rejected unless the 
administrative problems discussed in Appendix II cannot be overcome. 

(iv) HERITAGE REVOLVING FUND 

This concept has had successful application in several U.S. cities. The 
fund is established by large capital donations from private or public 
sources. A heritage agency then uses the fund to purchase and renovate 
heritage structures. After renovation, the_ buildings are sold with 


Regular Council, January 6, 1971 

COMMUNICATIONS OR PETITIONS (cont'd ) 

Charter Amendments (cont'd ) 

MOVED by Aid. Broome, 

THAT this proposed new Section 287A, as drafted by the 
Corporation Counsel, be approved. 

- CARRIED UNANIMOUSLY 

Balance of Charter Amendments Draft 

MOVED by Aid. Hardwick, 

THAT the draft amendments to the Vancouver Charter, proposed 
by the Corporation Counsel, be approved with the exception of 
item 13 dealt with separately. 

- CARRIED 

(Alderman Broome is recorded as voting against 
Item 2 regarding Public Notice) 

4 . Four Seasons Hotels Limited 

The Council noted communications from the following in 
respect of the proposed Four Seasons Hotels Limited development 
in the Coal Harbour area: 

Mrs. M, Pigott on behalf of Community Arts Council of 

Vancouver 
Community Planning Association 
Save Our Parkland Association 
West End Ratepayers Association 
Vancouver Council of Women 

(requesting an opportunity to be heard) 

Mrs. B, Clyne (opposing the proposed development) 

C.R. Douglas, President, West End Community Council 
(requesting an opportunity to appear) 

Alderman Hardwick advised of having forwarded a communication 
to the National Harbours Board in respect of the government leases 
involved in this development and a reply is awaited. 

MOVED by Aid, Linnell, 

THAT action on these communications be deferred pending 
receipt of information from the National Harbours Board in regard 
to government leases involved in the proposed development, and 
the writers be so informed. 

- CARRIED 

BOARD OF ADMINISTRATION AND OTHER REPORTS 

A , General Report, January 4, 1971 

Works and Utility Matters 

MOVED by Aid. Broome, 

THAT the report of the Board of Administration (Works and 
Utility matters), dated January 4, 1971, be adopted. 
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restrictive covenants requiring their maintenance as heritage structures. 
The fund is thereby reimbursed and other buildings may be purchased. The 
fund may not be fully reimbursed if the costs of purchase and renovation 
exceed the market value of the property. This concept has been most successful 
with residential properties. 

The success stories in the U.S. have involved active and committed private 
historical societies or government expenditure of capital to establish 
the fund and to provide operating funding for the administrati-ve staff. 

By the purchase of the structure, at values determined prior to 
designation, the original owner is fully compensated for the designation 
of his property. 

(v) PUBLIC IMPROVEMENT 


In some instances the City may decide to create improvements 
around the heritage building in the form of public amenities 
such as brick paving, special lighting, trees or street 
furniture. The improvements might be partly or wholly at 
the cost to the City, but could increase the value and 
viability of the heritage property. 

NON-MONETARY METHODS OF COMPENSATION 

(i) TRANSFER OF DEVELOPMENT RIGHTS 

The transfer of development rights is the principal method of non-monetary 
compensation that has been developed. 

The concept of T.D.R. involves an owner of a heritage building with a floor 
space ratio (F.S.R.) below the maximum permitted under the zoning being 
allowed to sell his unused floor space to someone who will incorporate it 
into a new development. 

The term 'Transfer of Development Rights' has been borrowed from other 
parts of North America where development rights may be acknowledged. 
In Canada, the right to development is not established and in 
Vancouver has to be earned with regard to many zoning by-law variables. 
It would be more accurate to describe the development as potential. 
Henceforth in this report, we refer to T.D.R. as T.D.P. - Transfer of 
Development Potential. 

T.D.P. will probably be of limited utility in comoensation. It will 
only apply to heritage buildings which are below the allowed F.S.R. 
and would only be acceptable to omers if a market for extra F.S.R.' 
exists. The Downtown Peninsula is the area where there is likely to 
be the greatest demand for Transfer of Development Potential. Apoendix 
III, therefore, lists the City's designated heritage buildings and notes 
those in the Downtown Peninsula which might be eligible for T.D.P. 

In Vancouver, the use of T.D.P. is possible for adjoining property and 
was used between Christ Church Cathedral and Grander Developments, with 
Grander Developments, the owners of land adjacent to the Cathedral, 
acquiring rights to the floor space ratio over the Cathedral site for 
use in their development on the adjoining property. Appendix IV is the 
Director of Legal Services' definition of 'adjoining'. Appendix V 
discusses T.D.P. and develops principles to be followed if the use of 
T.D.P. in Vancouver is extended to areas other than the immediately 
adjoining land. 

It is RECOMMENDED that in the use of T.D.P., the following policies be 
adopted: 
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(1) T.D.P. be one means of assistance -:or preservation of 
designated heritage buildings, depending on the 
individual merits of each case. 

(2) The development potential be based on units of floor space 
ratio. 

(3) The amount of development potential to be awarded not to 
exceed the difference betv/een the existing and the potential 
maximum density for the site. 

(4) The use of T.D.P. should be kept within specified transfer 
districts created in the Zoning and Development By-Law. 

(5) The Zoning and Development By-law changes initiating T.D.P. 
should specify the land use type being transferred, and its 
quantity measured in area of floor space. 

(6) The preservation, maintenance, rehabilitation, and Scifety of 
the property from which development potential has been trans- 
ferred must be guaranteed as a condition of the City's 
recognition of the existence of potential for transfer. 

(7) If the structure on the site from which T.D.P. was sold is 
destroyed by a natural disaster or other cause and the site 
is re-developed, the floor space ratio of the original 
structure cannot be exceeded without the purchase of T.D.P. 
from elsewhere. 


(ii) TRANSFER OF DEVELOPMENT POTENTIAL BANK 

The motivation for such a bank is to facilitate the exchange of development 
rights. However, unless there is an active market in TDP, the bank would be 
mainly a purchaser of rights. In effect, where it was hoped that the market- 
place would pay the monetary compensation to the owners, the municipality 
would provide the compensation through its bank. 


If T.D.P. is a feasible means of non-monetary compensation, there will 
be an active market and no need for the City to interject itself as a 
broker of T.D.P. If the policy does not v/ork, then it should be abandoned 
and the City should pay direct compensation^ 


The sale of development potential by a municipality through a T.D.P. 
bank would almost certainly confuse the public about the impartiality 
of the City in its zoning function. It is recommended that a T.D.P. 
bank not be further considered at this time. 

(iii) ZONING AND BUILDING BY-LAW CONCESSIONS 

A heritage building can sometimes be made more viable by 
permitting within it uses not normally permitted by the 
Zoning or Building by-laws. Examples are: offices or 
restaurants in residential areas, relaxation of parking 
restrictions or design guidelines, adding infill structures 
which may not meet FSR or other criteria. 

This type of relaxation might be granted where appropriate 
by the Building By-Law Board of Appeal, the Board of 
Variance, the Director of Planning or the Development 
Permit Board, or by Council. Council's powers can be 
exercised by re-zoning the property following a Public 
Hearing, usually to a CD-I zoning. 


The Heritage Officer to be appointed by the City should 
assist in exploring such possibilities, as well as 
facilitating the routine processing of permits relating 
to a heritage building. 
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IV OTHER METHODS 

Short of purchase or complete cash payment of compensation, most possible 
measures will be helpful in only some cases. The City will have to 
examine many methods and, to some extent, fit the method to the case. 
Appendix VI lists several policy measures each of which would help to some 
extent. Items I - are discussed or referred to in this report.- Items 
12-20 have been given limited consideration as noted in the Explanatory 
Motes. Most of the policy measures listed need more research in the B.C. 
context. The B.C. Heritage Trust was established by the Heritage 
Conservation Act. The trust, with the approval of the Minister, may 

"provide loans, grants, advice and other services to persons 
in the Province having aims and objectives similar to the 
Trust. " 

Council could request the British Columbia Heritage Trust to consider: 

1. establishment of a Heritage Revolving Fund to be administered 
by the Trust. 

2. development of policy papers and briefs to the Provincial and 
Federal governments with regard to: 

a. amendment of the National Building Code to make 
renovation of heritage structures more economically 
feasible. 

b. establishment of a Residential Heritage Maintenance 
Grant. 

c. government policy to lease office space in heritage 
buildings. 

d. rent control abatement. 

e. amendments to Income Tax Act to provide incentives 
for rehabilitation of old building;. 


V RECOMMENDATIONS ; 

It is recommended that: 

1. Where it has been established that designation would 
cause economic loss to the owner, then non-monetary 
means of compensation should be explored before 
proposing compensation in cash. 

This exploration should be conducted by the City's 
Heritage Officer, working with the owner, the 
Heritage Advisory Committee, and other City staff. 

2. Council request the Director of Planning to report 
on amendments to the Zoning By-law which will 
permit him, when dealing with heritage buildings 
and on the advice of the Heritage Advisory 
Committee, to relax regulations such as those 
governing parking, floor space ratio, set-backs, 
land use, light angles and building uses. 

3. When non-monetary compensation can not provide 
adequate compensation, cash grants should be 
considered rather than tax exemptions. 

4. Facade easements be considered as one possible 
means of compensation. 
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5. Transfer of Development Potential be one means of 
assistance for preservation of heritage buildings 
depending on the individual merits of each case. 

6. The Director of Legal Services in conjunction with 
the Heritage Officer be instructed to report to 
Council on legislative changes necessary to enable 
the City to transfer development potential within 
specified transfer districts to be created in the 
Zoning and Development By-law. 

7. In the use of Transfer of Development Potential, 
the following policies be adopted. 

(i) The development potential be based on units of 
floor space ratio. 

(ii) The use of T.D.P. should be kept within specified 
transfer districts created in the Zoning and 
Development By-law. 

(iii) The Zoning and Development By-law changes 

initiating T.D.P. should specify the land use 
type being transferred, and, its quantity 
measured in area of floor space. 

(iv) The preservation, maintenance, rehabilitation and 
safety of the property from which development 
potential has been transferred must be guaranteed. 

(v) If the structure on the site from which T.D.P". was 
sold is destroyed by a natural disaster or other 
cause and the site is redeveloped, the floor space 
ratio of the original structure cannot be exceeded 
without the purchase of T.D.P. from elsewhere. 

8. Further consideration of a transfer of development 
potential bank be delayed until Transfer of Develop- 
ment Potential has been operating for some time 
within the City. 

9. Council request the British Columbia Heritage Trust to 
consider for designated heritage buildings:!"* 

(i) establishment of a Heritage Revolving Fund to be 
administered by the Trust. 

(ii) Development of policy papers and briefs to the 

Provincial and Federal Governments with regard to: 

- amendment of the National Building Code to 
make renovation of heritage structures more 
economically feasible. 

- establishment of a Residential Heritage 
Maintenance Grant. 

- government policy to lease office space in 
heritage buildings. 

- rent control abatement. 

- amendments to the Income Tax Act to provide 
incentives for rehabilitation of heritage 
buildings . 

10. Council consider the provision of public amenities around 
certain heritage buildings, with each application being 
judged on its merits and upon the advice of the 
Heritage Officer and the Heritage Advisory Committee. 
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11. When future buildings are proposed for designation, 
the Heritage Advisory Committee outline for Council 
the measures of compensation, if any, which in 
its judgment are necessary and appropriate. 

The Heritage Advisory Committee has considered this report at 
length and the above recommendations have been modified after 
discussions with the Committee. The Heritage Advisory Committee 
recommends approval of the report. 

The City Manager RECOMMENDS that the foregoing recommendations of 
the Directors of Finance, Legal Services and Planning be 
approved . 


FOR COUNCIL KVm SEE PAGE(S) .6.'^'^^ 
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MANAGER'S REPORT 

Date December 1, 197 8 
TO: Vancouver City Council 

CLASSIFICATION: RECOMMENDATION 

SUBJECT: Disposition of City Land: 22nd and Renfrew 


The Director of Planning, the City Engineer and the Supervisor of 
Properties report as follows: 

" PURPOSE OF REPORT 

This report discusses a proposal for the disposition of 
City-owned Lots 20 and 21, Block 1, H.E.k Section 47, 
Plan 153, together with a portion of the abutting 
street allowance, for the development of a senior personal 
care facility. 

BACKGROUND 

On September 2, 1976 the Housing and Environment Committee 
received a request from the Renf rew/Collingwood Citizens 
Committee to locate an appropriate site in the Renfrew area 
,for a Senior Citizens Personal Care Facility. The Housing 
and Environment Committee resolved: 

'THAT City officials be instructed to investigate and report 
back to the Committee on an appropriate site for a Senior 
Citizens Personal Care Facility in the Renf rew/Collingwood 
area, ' 

Subsequently, in October 1976, the Director of Planning 
reported to City Council noting that a potential site 
existed on the southwest corner of 22nd and Renfrew, 
comprising a residual portion of Renfrew Street and the 
adjoining B.C. Hydro owned lots 20 and 21. As a result. 
City Council 'IN CAMERA' resolved: 

'THAT the City of Vancouver purchase B.C. Hydro owned 
Lots 20 and 21 and release the combined Hydro/City site 
' to a prospective group for the development of a Seniors 

Personal Care Facility and the funding for the acquisition 
of Lots 20 and 21 to come from the Public Housing Fund.' 

The Supervisor of Properties in accordance with the resolution 
purchased the B.C. Hydro lots for the sum of $70,000.00. 

The site would comprise that portion of Renfrew Street 
remaining from the construction of the Boyd Diversion and 
the realignment of Renfrew at 22nd Avenue and Lots 20 and 21, 
N.E.Js, Section 47, THSL, and is outlined in Appendix I. The 
combined site occupies approximately 21,660 square feet or 
.47 acres and is presently zoned C-1. The surrounding area 
is developed with one-family dwellings to the west and south 
while Renfrew Park and Community] Centre is located on the 
north east corner of 22nd and Rettfrew. Local shopping 
facilities are located on 22nd Avenue and Nootka to the east 
and Slocan Street to the west while bus transit is available 
at site on Renfrew Street. 

In July 1977, a consultant was hired to undertake a feasibility 
study relating to the development potential of the site for 
Seniors Personal Care use. The consultant was directed to 
provide a massing plan outlining design guidelines in terms of 
numbers of units, building height and a density that would be 
compatible with the surrounding community. More importantly, 
the consultant was asked to determine the funding minimums 



../2 


G73 


H '-2 - 


available and to outline a process by which funding could be 
secured for the development of this site. The Director of 
Planning notes that the cost for such consultant services were 
charged to the Public Housing Fund with the intent that upon 
disposal of the site, these expenditures would be reimbursed 
from the proceeds of the sale. 

The consultant's study is on file in the Planning Department 
and notes that the site is an ideal location and it is 
economically feasible to develop a 50-bed Seniors Care 
Facility on it. The conclusions of the Study are attached 
as Appendix II. 

RECENT ACTIONS 

Subsequent to the receipt of the consultant's study, the 
Planning Department undertook lengthy negotiations with 
the Provincial Ministries of Health and Human Resources to 
obtain a commitment in principle for funding of a Personal 
Care Facility on the site. Subsequently, in July of 1978, a 
formal funding commitment was received from the Ministry of 
Health. 

On August 17, 1978, a letter was received from a representative 
of the Unity Oddfellows Lodge #4 in the City of Vancouver 
requesting an opportunity to purchase the above noted City- 
owned land from the City for use for the development of a 
Seniors Care Facility on a non-profit non-sectarian basis. 
The letter (Appendix III) notes that the non-profit group 
has received approval from the Provincial Government for the 
Facility . 

THE CITY ENGINEER REPORTS AS FOLLOWS: 

Recently the road alignment on Renfrew Street, south of 22nd 
Avenue has been relocated to meet the Boyd Diversion. Con- 
sequently, a portion of Renfrew Street between 22nd Avenue 
and the lane south of 22nd Avenue is no longer required for 
road purposes and should be closed. 

THE SUPERVISOR OF PROPERTIES REPORTS AS FOLLOWS: 

The Supervisor of Properties advises that following negotiations, 
the Unity Oddfellows Group have agreed to the following: 

(a) Purchase the site for $115,360.00 

(b) Pay the cost of relocating utility services estimated 
at $63,000.00. 

(This amount will be paid separately by certified 
cheque subject to a satisfactory arrangement being 
made with the City Engineer) . 

CONCLUSIONS 

A preliminary analysis by staff of a massing plan outlined 
in Appendix IV Indicates that with some revisions a 50-bed 
facility at a maximum Floor Space Ratio of 1.0 could be 
achieved on the site without adversely affecting the 
surrounding area or interferring with views. 

On this basis, the Director of Planning believes that the 
site is suitable for development of a Seniors Personal 
Care Facility and the Society should be encouraged to make 
application for rezoning so that normal procedures can be 
administered. Staff recommend that the sale of the Unity 
Oddfellows Lodge of the 22nd and Renfrew site be approved 
subject to the group obtaining rezoning and a development 
permit . 
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RECOMMENDATIONS ; 

1. The City Engineer recommends that all that portion 
of road shown hatched on plan marginally numbered 
LF 8891 (Appendix V) be closed, stopped up and title 
taken thereto subject to the following conditions: 

(a) The closed road be consolidated with the abutting 
City-owned lands. 

(b) The cost of relocating the existing utilities together 
with the cost of physical closure of the street be to 
the applicant's account. The estimated cost of this 
work is $63,000. 

(c) A right-of-way be retained over the easterly portion of 
the closed road to contain a 6 foot by 6 foot box 
culvert that is part of the Still Creek drainage system. 

(d) A right-of-way over the westerly 10 feet of the consolidated 
site for public utility purposes. 

2. The Supervisor of Properties and the Director of Planning 
recommend that the site created under Recommendation I be 
sold to the Unity Oddfellows' Lodge #4 for $115,360.00 on 
City terms, being one quarter of the sale price as the down- 
payment and the balance payable in three equal installments, 
six, twelve, and eighteen months after the date of sale; 
interest to be paid on the unpaid balance at the rate current 
at the date of the sale. Subject to the Society: 

(a) paying the cost of relocating the utilities and 
necessary street work (estimated at $63,000.) in 
addition to the cost of the site; 

(b) obtaining rezoning for development of such facility 
within 120 days; 

(c) obtaining a development permit; 

(d) paying a 5% deposit upon approval of this report. 

The date of sale to be 90 days from the date rezoning is 
approved or the date of the issuance of the development 
permit whichever is sooner." 

The City Manager RECOMMENDS that the foregoing recommendations of the 
Director of Planning, City Engineer and Supervisor of Properties be 
approved . 


FOR CO0?iCiL ACTiON SEE PAGU,S) jy3. 
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MANAGER'S REPORT 

DATE December 5, 1978 

TO: VANCOUVER CITY COUNCIL 

SUBJECT: Leisure Services Planning for the Disabled in Vancouver City 
CLASSIFICATION: RECOMMENDATION 

The Director of Social Planning reports as follows; 
" BACKGROUND 

There is reason to believe that leisure programming for the disabled* 
in the City is suffering from several possible deficiencies. Given the 
limited information currently available, these deficiencies appear to be 


(1) Lack of leadership and coordination 

(2) Lack of diverse range of program opportunities 

(3) Lack of skilled and experienced staff 

(4) Lack of physical modification to existing facilities to 

accommodate the disabled 

(5) Lack of capacity in the special transportation network for 

the disabled; and 

(6) Lack of clear cut agency responsibilities in recreation programming 

for the disabled. A symptom of this difficiency is that there is 
no clear-cut policy to guide City Council in responding to private 
agencies requesting civic fiinding of recfeation programs for the 
disabled. 

There are, moreover, two inter-related trends which suggest the need for more 
and better leisure programming and related support services for the disabled 
in the community is increasing. These are: 

1. Decentralization of the disabled from large institutional centres to small 
community based , group hpmes ; 

2. Emerging philosophy among both disabled clients and their professional 
workers that the disabled should integrate partially, if not wholly, 
with the mainstream of community life. 

In view of these circumstances the Director of Recreation Services has 
requested the Director of Social Planning to undertake a review of existing 
public and private agencies currently providing leisure programs to the 
disabled. This review Is described below under the following headings; 

1. Purpose 

2. Scope 

3. Method 

4. Project Organization and Reporting Procedure 

5. Work Schedule 

6. Budget 

1. PURPOSE 

The general mission of the review will be to develop a philosophy and 
organizational plan and an implementation strategy for providing more 
and better leisure opportunities for the disabled population in the City. 

A specific objective of the review will be "to develop an appropriate 
and effective role for the City and the Board of Parks and Recreation 
in fulfilling this mission". 


* For the purpose of this review "the disabled" are defined as those persons 
who because of a physical, mental or emotional disabilities are unable 
to participate in regular recreation programs without some special 
consideration. 
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2. SCOPE 


The review will focus on public and private agencies which provide leisure 
programming and related support services, such as leisure counselling and 
handicapped transportation services, to the disabled in the City. 

Out of this review hopefully will emerge an accurate and complete overview of: 

(1) current needs of the disabled for leisure programming and support 
services in the City. 

(2) An inventory of present leisure programming resourcef and support 
services network in the City. 

(3) Identification of physical, social and financial obstacles to participation 
of the disabled in existing programs. 

(4) Identification of deficiencies in programming and support services which 
must be addressed. 


Needs will be described in terms of the geographic distribution of major 
disabled groups, preferred leisure activities for each group, estimated 
frequency of participation, and the implications for program, facility 
and transportation capacities. 

Each agency providing leisure programming and/or related support services 
will be assessed in terms of: 


1. 

Philosophy 

2. 

Responsibilities 

3. 

Roles 

4. 

Management and Staff Resources 

5. 

Facilities 

6. 

Equipment 

7. 

Other Resources 

8. 

Fees 


The presence or absence of the following roles will be noted: 


1. 

Leadership 

2. 

Coordination 

3. 

Referral 

4. 

Enabling (Assisting) , Informing 

5. 

Direct Programming 

6. 

Guidance/Counselling 

7. 

Transportation 

8. 

Program Development and Evaluation 

9. 

Staff orientation and training 

METHOD 



The following tasks are essential to complete the proposed review: 
Phase 1 

Assess what research has already been done to Identify the leisure 
programming needs of and to describe the community resources available 
to the disabled population of the City;* 


Phase 2 

Pinpoint gap in our intelligence about these needs and resources and gather 
primary data on the disabled population and leisure resources to compensate 
for these deficiencies and 

Phase 3 

Develop a leisure services delivery plan in concert with participating 
public and private 'agencies. 


*Parks Board has already completed an Inventory of their facilities with regard 
to accessibility of handicapped and disabled. 
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Regular Council, January 6, 1971 4 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Building and Planning 

Five Temporary Buildings: 
1501 Main Street (Clause 1 ) 

Consideration was given to a report of the Building Inspector, 
forwarded by the Board of Administration, regarding a request from 
Lindal Homes C.E. Ltd. to retain five temporary display cottages 
at 1501 Main Street for a furthei' two year period, expiring 
on December 31, 1972. 

MOVED by Aid. Linnell, 

THAT a 30-day extension be granted and in the meantime a 
report be received from the Board of Administration respecting 
the following: 

(a) similar types of temporary buildings in the City. 

(b) any tax position which should be considered . 

(c) building permit charges, including renewals. 

(d) actual use to which these particular temporary 
buildings are being put. 

- CARRIED 

Apartment Zoned Lands (Clause 2 ) 

In considering this clause, it was, 

MOVED by Aid. Hardwick, 

THAT the Council endorse the statement that no major RM-3 
zoning extension or changes of density be made at the present time 
other than around district shopping centres, it being recognized 
that the whole question will be reviewed when the proposed rapid 
transit system is under discussion by Council. 

- LOST 

A recorded vote was requested. The record, therefore, is as 
follows : 

FOR THE MOTION AGAINST THE MOTION 

Alderman Phillips His Worship the Deputy Mayor 

Alderman Adams Alderman Bird 

Alderman Linnell Alderman Wilson 

Alderman Hardwick Alderman Sweeney 

Alderman Broome 
Alderman Rankin 

(The motion was declared lost) 

Balance of Building and Planning Matters 

MOVED by Aid. Linnell, 

THAT Clauses 2 and 3 of the report of the Board of Adminis- 
tration (Building and Planning matters), dated January 4, 1971 
be received for information. 

- CARRIED 

The Council (in Committee) recessed at approximately 11:00 A.M. 
to reconvene 'In Camera' in the Mayor's Office, following which 
the Council (in Committee) recessed at approximately 12:30 to 
reconvene in open session in the Council Chamber at 2:00 P.M. 
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Leisure Services (coi^td.) 


4. PROJECT ORGANIZATION AND REPORTING PROCEDURE 

A. Project Staff - A Consultant will be hired jointly by the City and the 
Parks Board to conduct the review, 

Merv Ovesen, Parks Board Theraputic Recreation Program Specialist 
will assist the Consultant in documenting the Board's current role 
in this field. 

Other Parks Board Recreation staff may be available from time to time 
during the course of the Project to assist the Consultant. 

B. Supervision - The Consultant will be supervised by the Director of 
Social Planning. 

C. Reporting Procedure 

The Consultant will report monthly to the Special Committee on the 
Disabled and reports originating from the Project will be submitted 
to Parks Board and then forwarded to the Special Committee on the 
Disabled with Parks Board's position and comments. 

5. WORK SCHEDULE 

A work schedule for the Project will be developed jointly by the Director 
of Social Planning and the Consultant. The time for completing Phase II 
will be difficult to estimate because it depends largely upon what research 
may have been already completed by other agencies which will become clear 
after completion of Phase I. However, it is projected that a final report 
will be submitted within 6 months of formal authorization of the Project. 

6. BUDGET 

The total allocation for this Project will be $7,500 estimated at $1,500 
per month over 5 months for the Consultant's fee. The Superintendent of 
Parks and Recreation advises that no outstanding funds are presently 
available for assisting the City in covering the Consultant's fee. The 
Director of Social Planning has therefore undertaken to fund the total 
Consultant's fee out of the Department's RESER budget. 

The Parks Board at its meeting on November 6th approved the following resolution: 

"THAT the Parks Board endorse a joint study with Social Planning Department 
on Leisure Services Planning for the Physically and Mentally Handicapped 
in Vancouver, provided that the Social Planning Department provides 
funds for the entire Consultant's fee". 

Since any single authorization of funds from the Department's RESER budget 
over $5,000 requires Council approval, the Director of Social Planning 
recommends : 

"THAT Vancouver City Council approve the expenditure of up to $7,500 
from the Social Planning Department's RESER budget for the purpose 
described in this report." 

The City Manager RECOMMENDS that the recommendation of the Director of Social 
Planning be approved. 


NOTE TO COUNCIL 

The Special Council Committee on the Disabled, at its meeting 
on December 4, 1978, endorsed the above recommendation of the 
Director of Social Planning for approval by Council. 
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MANAGER'S REPORT 

DATE December 1, 1978 

,pQ. VANCOUVER CITY COUNCIL 

SUBJECT: 1978 PARK BOARD BUDGET REALLOCATIONS 

CLASSIFICATION: RECOMMENDATION 


The Superintendent of Parks and Recreation reports as follows: 

"Budget estimates are prepared annually in the last three months of each 
year and submitted to the City's Finance Department by January 15 for inclusion 
in the City's budget for that year. It is understood that in an operation the 
size and diversity of the Park Board that variances will occur in budget 
appropriations as a result of emergencies, re-evaluation of projects, staff 
reclassifications, etc. In recognition of the possible delays that could 
result in obtaining City Council's approval for each occasion the Park Board 
has been granted the authority by Council to reallocate up to $5,000 per 
program in the Revenue Budget and up to $25,000 per project in the Capital 
Budget. Upon approval of such transfers from the Park Board the alterations 
to the budget over the above amounts approval of Council is required. 
Appendices A and B are summaries of all budget transfers that have been 
approved by the Park Board in 1978. The subject of this report is to request 
Council's approval for transfer of funds within the total approved budget that 
are in excess of the limits of the Park Board as detailed below. I respectfully 
request City Council's approval of the following reallocations within Park 
Board's 1978 Estimates. 

1978 PARK BOARD OPERATING BUDGET REALLOCATIONS 


The Park Board has authorized transfers in the 
amount of $93,739 (detailed in Appendix A, Pages 
1 and 2) as a result of unexpected or emergency 
projects. Explanations are provided below for 
projects in excess of $5,000. 

(1) Hastings Community Centre Casual Help ADD $ 8,500. 

Hastings Community Centre has a large program for 
senior citizens. In addition to Park Board funds, 
monies in the past have been contributed by the 
Vancouver Resources Board and Community Association. 
The funds from V.R.B. are no longer available and 
the funds requested will provide for 2/3 of the 
funding presently received from the V.R.B. , and 
allow the program to continue at a slightly 
reduced level . 

(2) Service Yard Stores Office Renovations ADD $ 12,350. 

On June 13, 1978, Council approved a City Manager's 
report of June 9, 1978, re Park Board Staffing. 
In this report the City Manager recommended that 
" ... the Board fund the N.N.R. costs by realloca- 
ting within Park Board current Operating Budget." 

(3) Beaches and Pool Supplies REDUCE ... $ (8,300.) 

On June 13, 1978, Council approved a City Manager's 
report of June 9, 1978, re Park Board Staffing. 
In this report the City Manager recommended that 
" ... the Board fund the N.N.R. costs by realloca- 
ting within Park Board current Operating Budget." 
The Beaches and Pools supply account was identified 
by the Director of Recreation as having funds 
available for reallocation. 
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(4) Purchase of Work Trailer for False Creek ADD $ 5,500. 

The work trailer presently on site has deteriorated 
to the point that it represents an insecure and 
inadequate facility for the crews at False Creek. 
The annual rental rate is estimated at $4,200 and 
the purchase price is $5,500. As maintenance 
crews will be operating out of this park for many 
years and because the present work shack is an 
eyesore it is recommended that a new work trailer 
be purchased. The Director of Operations has 
curtailed work normally charged to the False Creek 
Maintenance account to insure that funds are 
available. 

(5) False Creek Maintenance REDUCE $ (5,500.) 

As above. 

(6) Fraserview Golf Course Improvements ADD $ 10,000. 

Tenders were submitted to the Board for major reno- 
vation of the Fraserview Golf Course work area. 

The lowest tender was $10,000 over the budgeted , 

amount. To insure that the project continue the 

Director of Operations reviewed his accounts for 

funds available. The Langara Golf Course 

improvements were modified to release the $10,000 

required to continue with the project at Fraserview 

Golf Course. 

(7) West Area Playground Supplies & Services ... REDUCE $ (5,215.) 

As a result of Budget Review the funds required for 
playground programming were adjusted to effect more 
efficient use of staff and supplies. 

(8) East Area Playground Casual Help REDUCE $(18,441.) 

As above. 

(9) North Area Adventure Playground ADD $ 7,300. 

A new concept in Playground programming in the North 
and East Areas. The accounts are isolated from the 
general accounts so costs may be analysed at the 
end of the season. If results are favourable 
future programming will tend towards this concept. 

(10) East Area Adventure Playground ADD $ 7,300. 

As above. 

PARK BOARD CAPITAL BUDGET REALLOCATION 
Park Development : 

Appendix "B" details all the transfers that have 
taken place to date in this category. Explanations 
are provided below for transfers that are in excess 
of $25,000. 

(1) Completion of Brockton Oval Fieldhouse ADD $ 57,107.87 

(2) 1976 Playfield Improvements REDUCE $(59,090.94) 

(3) 1976 Fieldhouse Improvements REDUCE $(25,447.00) 
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Park Development: 


(6) 


1978 Playfield Improvements 


REDUCE 


$(38,987.30) 
$(39,619.02) 


(7) 


General Park Development 


REDUCE 


The above are transfers of funds between years from 
unallocated "Holding" accounts within the main categories 
of Playfield, Fieldhouse and Playground Improvements to 
fund new/current projects or to close out accounts. Although 
the amounts being transferred from the "unallocated" funds 
are in excess of the Park Board authority, amounts being 
transferred to the individual receiving accounts are all 
within thePark Board authority. 

Community Facility Development: Allocation of Unallocated funds : 

(1) Minor Community Centre Improvements REDUCE $(32,500.00) 

(2) Community Centre Renovations REDUCE $(37,057.00) 

The above are transfers from the general unallocated 
"Holding" accounts of Facility renovation. Beach facility 
renovation and Ice Rink renovation to fund new/current 
projects or to close out accounts. Although the amounts 
being transferred from the "unallocated" funds are in excess 
of the Park Board authority amounts being transferred to the 
individual receiving accounts are all within the Park Board 
authority. 

The Park Board gives assurance by this report that the accounts from 
which funds are being transferred can afford these reductions within the 
intent of both the Park Board Capital and the 1978 Operating Budget and 
will not require additional funding in 1979 as a result of these transfers. 


The City Manager RECOMMENDS: 

A. That the reallocations in excess of the Park Board authority as 
detailed in this report be approved. 

B. That the transfers listed in Appendices A and B which are within 
the limit of the Park Board authority be received for INFORMATION. 


FOR COUUCll ACTiOfj SEE PkGE[Sl.6l9..... 


TO: Vancouver City Council 

SUBJECT: False Creek Phase 2, Area 6 - Ground Lease Lot 46 
CLASSIFICATION: Recommendation 

The False Creek Development Consultant reports as follows: 
" Purpose 


The purpose of this report is to recommend approval of the principal 
terms and conditions of the ground lease and letter of intent for 
the Market Condominium project (sponsor, H. Haebler Co. Ltd.) on 
Lot 46, False Creek, Area 6, Phase 2 and piles and foundations be 
authorized to start. 

Background 

City Council on August 29, 1978 approved the following recommendation 
of the Development Consultant: 

"E. The start of construction of the Market Condominium development 
on Parcel 1 (Lot 46) by H. Haebler Co. Ltd. be authorized sub- 
ject to issuance of a Development Permit and Building Permit 
and finalization of lease negotiations." 

The Development Consultant is pleased to advise Council that the 
required negotiations have been brought to a satisfactory conclusion 
as follows: 

1. The Development Permit Board at its meeting on November 27, 1978 
approved the Development Permit application for Lot 46 and that 
a Building Permit will be applied for and approved prior to 
construction commencing. 

2. The legal subdivision plan for False Creek, Area 6, Phase 2 has 
been registered. 

3. A letter of understanding and the ground lease terms for the 
Market Condominium project on Lot 46 (Appendices 1 and A, B and 
C attached) have been prepared by the Development Consultant in 
consultation with the Director of Legal Services and Director 
of Finance and have been approved by H. Haebler Co. Ltd. 

4. H. Haebler Co. Ltd., the proposed lessee, has not finally arranged 
for financing for the project. The likely alternatives are either 
that Haebler will assign the lease to another group who will fin- 
ance the project with Haebler as contractor or that Haebler will 
secure his own mortgage financing. 

Accordingly, it is proposed that Council approve the lease terms, 
but that the City not actually enter into the lease until the 
Director of Finance is satisfied that the lessee has arranged 
appropriate financing for the project. Approval of the lease 
terms by Council at this time will give Haebler the necessary 
indication of Council's approval of the project and will give 
Haebler the basis for his discussions with the financial insti- 
tution. This is sximmarized as follows: 

i. There is a provision that H. Haebler Co. Ltd. can assign 
its interest in the lease. This could result in H. Haebler Co. Ltd. 
having no further interest in this development. However, the intent 

is that H. Haebler Co. Ltd. vrould assign only to arrange financing but 
will continue to be responsible for the ground lease, for the oonpletion 
of the development in accordance with the approved Development Permit, 
and for marketing the units. 


;S7 
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ii. Construction will not proceed past the stage of piles iand 
foundations until financing is arranged to the satisfaction 
of the Director of Finance. 

iii. The ground lease will not be signed until the financing is 
arranged to the satisfaction of the Director of Finance. 

Recommendations 

The Development Consultant recommends that: 

a) The letter of understanding and the lease terms for the Market 
Condominium project on Lot 46 as set out in Appendices 1, A, 

B and C be approved and the Director of Legal Services be re- 
quested to prepare the ground lease in -accordance with the 
terms and conditions set out in Appendices 1, A, 'B and C and 
such other matters as the Director of Legal Services deems 
necessary for execution by the Director of Legal Services and 
H. Haebler Co. Ltd. 

b) H. Haebler Co. Ltd. be authorized to construct piles and founda- 
tions, subject to approval of the appropriate City permits. 

c) The lease not be signed, and work not proceed beyond piles and 
foundations until H. Haebler Co. Ltd. completes its financing 
to the satisfaction of the Director of Finance." 

The City Manager RECOMMENDS that the foregoing recommendations of the 
False Creek Development Consultant be approved. 


FOR COU?!CiL ACTiON SEE PAGE(S) 
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PART REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


NOVEMBER 23, 1978 


A meeting of the Standing Committee of Council on Community Services 
was held on Thursday, November 23, 1978, in Committee Room No. 1, 
Third Floor, City Hall, at approximately 1:35 P.M. 

PRESENT ; Alderman Bellamy/ Acting Chairman 
Alderman Ford 
Alderman Gerard 

ABSENT ; Alderman Marzari 
Alderman Rankin 

COMMITTEE CLERK: E. Bowie 


The Chairman and the Vice-chairman not being present, the Clerk 
called the meeting to order and asked that a member be chosen to 
act as Chairman: Alderman Bellamy was chosen and assumed the 
Chair. 


Adoption of Minutes 

The Minutes of the Part Report of the Community Services Committee 
meeting of Thursday, November 2nd, 1978, and the Minutes of Thursday, 
November 9, 1978, were adopted. 


Recorded Vote 

Unless otherwise indicated, votes of the Committee on all items are 
unanimous. 


INFORMATION 

1 . Sale of Surplus City Furniture and Equipment - Connection 

Under procedures approved by City Council on April 23, 1974, 
the Committee has authority to approve the sale of surplus City 
furniture and equipment with an auction value over $300.00 to non- 
profit organizations for a nominal sum ($10 or 10% of auction value, 
whichever is greater) . 

The Committee had before it for consideration a form (copy 
circulated) in which the Director of Social Planning recommended 
the Committee approve the sale of surplus City furniture and 
equipment valued at $495.00 to Connection for $51.97. 

Following discussion, it was 

RESOLVED 

THAT the request of Connection for surplus City 
furniture and equipment valued at $495.00 be 
> approved and the furniture and equipment be sold 
to the organization for $51.97. 



Part Report to Council (1-2) 
Standing Connnittee ' :6t|lte!^41^' 

Noyeinber 23, 1978 


2 . Ferrera Court Apartments > 504 East Hastings Street 

City Council, at its meeting on October 17, 1978, requested 
the Medical Health Officer to report back regarding improvements 
in the condition and maintenance of the Ferrera Court Apartments 
at 504 East Hastings Street. 

The Committee had before it for consideration a Manager's 
report dated November 14, 1978, in which the Medical Health Officer 
reported as follows : 

"An inspection of the premises on November 8, 1978 indicated that 
a satisfactory pest control abatement program was being carried 
out and maintenance in the public areas was satisfactory. All 
required repairs have been completed." 

Appearing before the Committee on this matter was the Director 
of Environmental Health. 

Following discussion, the Committee 

RESOLVED 

THAT the Manager's report dated November 14, 1978 on 
Ferrera Court Apartments at 504 East Hastings Street 
be received. 


RECOMMENDATION 

3. Hildon Hotel, 50 West Cordova 

City Council, at its meeting on August 29, 1978, directed the 
Medical Health Officer to report back on the re-roofing project at 
the Hildon Hotel, 50 West Cordova. 

The Committee had before it for consideration a Manager's 
report dated November 14, 197 8 (copy circulated) in which the 
Medical Health Officer reports that as of October 17, 1978, the 
re-roofing of Hildon Hotel had been completed. The Lodging House 
Operating Permit for this hotel expired on October 31st, 1978 and 
because of non-compliance with the Lodging House By-law, the Health 
Department will issue a closure notice to take effect December 31, 
1978, unless a definite upgrading program is forthcoming. 

The district Public Health inspector reported that effective 
October 31, 1978 only nine rooms have been redecorated and no 
repairs to the floors have commenced. 

Appearing before the Committee for discussion of this matter 
were the Director of Environmental Health and Mr. W. Morris, operator 
of the Hildon Hotel. 

The Dire'ctor of Environmental Health reported that a further 
inspection on November 22nd showed that sixty-five rooms were 
still to be painted and the floor covering had not been laid. He 
said that the Hildon Hotel, under the operation of Mr. Morris, was 
one of the better-managed places in the area; it is clean and well 
heated and an attempt is being made to complete the necessary work. 

Mr. Morris said he is doing his best to complete the work 
as soon as possible. The floor covering has been purchased but 
has not been laid due to the painting still taking place. In 
response to a jquestion from the Committee as to how long it would 
be before all Work was complete, Mr. Morris said approximately 
four months. 


Part HE^&ifC ^ €^m&s^^ 
Standing C ommi t tee of ' ^^utiCiZ on, :'goSBMlSp|% ^i^ci?i;,^«« 
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Clause No. 3 Continued 

After further discussion, the Committee 
RECOMMENDED 

THAT an* interim Operating Permit be issued for the 
Hildon Hotel at 50 West Cordova Street effective to 
February 15, 1979, and the Medical Health Officer 
report back to the Committee at that time regarding 
the state, of completion of the renovations. 

4. Restoration of Utility Services in Multiple Dwellings 

The Committee had before it for consideration a Manager's 
report dated November 14, 1978 (copy circulated) in which the 
Medical Health Officer reports on the restoration of utility 
services in multiple dwellings. 

A recent Charter Amendment now permits Council to enact a 
by-law to enable the Health Department to restore necessary 
utilities to multiple dwellings after posting the premises with 
an appropriate order for a period of twenty-four hours. These 
costs of restoring utilities could be placed on the tax roll of 
the affected- property . 

This procedure would only be used when it becomes impossibl 
to have services restored through normal procedures. 

The services which would be restored to multiple living 
occupancy premises are as follows: 

- emergency repairs to heating systems, plumbing 
and sewer systems, hot and cold water systems 

- replenishment of fuels 

- restoration of gas and electricity services by 
paying outstanding bills 

Following discussion, the Committee 
RECOMMENDED 

A. THAT the Director of Legal Services be instructed 
to prepare a by-law amendment to Health By-law 
4387 for Council's consideration to enable the 
Medical Health Officer to restore certain utilities 
to multiple occupancy dwellings and place the 
charges on the real property tax roll, and be 
empowered to use the account for the cost of 
emergency pickup of garbage when normal procedures 
cannot be followed. 

B. THAT an account be established in the budget in the 
amount of $2,000.00 on a full year basis for use of 
the Health Department in restoring necessary 
utilities and paying the cost of emergency garbage 
service to multiple occupancy dwellings with the 
charges being recovered where possible on the tax 
roll. 

C. THAT the Director of Legal Services, the Director 
of Finance, and the Medical Health Officer be 
instructed to formulate the administrative pro- 
cedures required to carry out the provisions of 
the By-law Amendment. 


Contini)^ 
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standing Committed CotmcH O)^ CowBumlt^y Secvices 
November 23, 1978 


5. Extension of "Pub" Hours - 

Blue Boy Motor Hotel, 72 5 S.E. Marine Drive 

The Committee had before it for consideration a Manager's 
report dated November 8, 1978, in which the Director of Permits 
Licenses reports as follows: 

"A letter has been received from the Blue Boy Motor Hotel, 
725 S.E. Marine Drive, requesting Council approval to keep 
their Class A "Pub" open from 11:00 A.M. to 1:00 A.M. 
Monday to Friday and from 10:00 A.M. to 12 midnight on 
Saturday. These hours of operation would be the same as 
the beer parlour. 

The Police Department advise they have had a good relation- 
ship with the management of these premises and have no 
objection to the extension of hours for the "Pub". " 

Following discussion, the Committee 
RECOMMENDED 

THAT the application of the Blue Boy Motor Hotel 
at 725 S.E. Marine Drive to operate their Class 
"A" "Pub" from 11:00 A.M. to 1:00 A.M. Monday to 
Friday and from 10:00 A.M. to 12:00 midnight on 
Saturday, be approved. 


6. Mac's Milk Store, 1055 Penman Street 

The Committee had before it for consideration a Manager's 
report dated November 10, 1978 (copy circulated) regarding a 
letter dated September 21, 1978 from the West End Lease Owners 
Association and the Shato Inn complaining about the operation of 
Mac's Milk Store at 1055 Denman Street. 

This matter has been before the Committee numerous times 
with complaints generally only from one source. 

Following receipt of this letter, the Director of Permits 
& Licenses reports that several night inspections were carried 
out during October and November and it was found that the park- 
ing lot was chained off after 11:00 P.M. as per the Committee's 
instructions. 

Appearing before the Committee on this matter was Mr. M. 
Gaska, one of the complainants. 

During discussion, Mr. Gaska complained about cars parked 
in a public lane area with engines running while people are 
shopping at this store. He requested the Committee to give 
consideration to closing this store at an earlier hour rather 
than permitting it to remain open on a 24-hour basis. 

The Committee stated that in such a densely populated part 
of the downtown area, a certain amount of traffic noise is 
inevitable and would be difficult to control. 


C^tlnued . . . . 


Regular Council, Jauuai'v 6, 1971 5 

The Council (in Committee of the Whole) reconvened in the Council 
Chamber at approximately 2:00 P.M. His Worship the Deputy Mayor, 
Alderman Calder, in the Chair and the following members present: 

PRESENT : His Worship the Deputy Mayor (Alderman Calder) 

Aldermen Adams, Bird, Broome, Hardwick, Linnell, 
Rankin, Sweeney and Wilson 

ABSENT: His Worship the Mayor 

Alderman Phillips (on Civic Business) 


BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Fire and Traffic Matters 

Vancouver Fire Boat No. 2 Conversion 

MOVED by Aid. Bird, 

THAT the report of the Board of Administration (Fire and 
Traffic matters), dated January 4, 1971, be adopted. 

- CARRIED 

Finance Matters 
International Union of 

Local Authorities: Congress (Clause 5 ) 

The Board of Administration advised of a communication from 
the International Union of Local Authorities with respect to its 
International Congress meeting in Toronto, July 19 to 23, on the 
subject of 'The Role of Local Governments in the Fostering of 
Social and Economic Development ' . The Congress is co-sponsored 
by the Federal Government, the Government of Ontario and the 
Municipality of Metropolitan Toronto. 

A representative of the City is invited to attend. It is 
also suggested that Vancouver sponsor a bus to assist in serving 
the delegates, the estimated cost being $300.00. 

MOVED by Aid. Wilson, 

THAT His Worship the Mayor be authorized to attend or appoint 
a representative. 

- CARRIED 

MOVED by Aid. Bird, 

THAT the City sponsor a bus as suggested in the amount of 
approximately $300.00. 

- LOST 

No further action was taken. 

Grants in Lieu of General, School, Hospital 

and Municipal Finance Authority Taxes (Clause 6 ) 

The Board of Administration submitted a report of the Director 
of Finance with respect to the following requests received for 
grants in lieu of taxes: (The Assessment Commissioner has certified 
the properties will be shown as exempt on the 1971 Assessment 
Roll.) 


cont 'd . 
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clause 6 <OEI^tlgUieHi ^ 

Since Mac's Milk Store is complying with the order to close 
off the parking lot at 11:00 P.M., the Committee 

RECOMMENDED 

A. THAT the Chief Constable be requested to provide 
special attention in this area in the late evening 
hours "with respect to undue traffic noise. 

B. THAT the Manager's report dated November 10, 1978 

• on Mac's Milk Store, 1055 Denman Street, be received. 


The meeting adjourned at approximately 2:30 P.M. 

FOR co:j:^ci!. actsoh see ?hCit{S) ..tQ^ 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


NOVEMBER 23, 1978 


A meeting of the Standing Committee of Council on Planning 
and Development was held in the No. 2 Committee Room, Third Floor, 
City Hall, on Thursday, November 23, 1978 at approximately 1:30 p.m. 


PRESENT 


Alderman Harcourt, Chairman 
Alderman Brown 
Alderman Gibson 
Alderman Kennedy 
Alderman Puil 


CLERK TO THE 
COMMITTEE 


M. L. Cross 


RECOMMENDATIONS 


1 . Monthly Status Report on Rezoning Applications 

The Committee considered a memorandum dated November 14, 1978 
from the Zoning Planner, forwarding the monthly status report on 
rezoning applications for the month of October, 1978 (on file in 
the City Clerk's office). 

Mr. R. Scobie, Zoning Division, provided further information 
on some of the applications. 

RECOMMENDED 

THAT the monthly status report of rezoning applications for 
the month of October, 1978 be received. 


2 . Central Area Pedestrian Weather Protection 

The Committee considered a report of the City Manager dated 
October 26, 1978 (copy circulated) in which the Director of Planning 
reports on the limited number of comments received in response to 
his circulation of the draft document "Central Area Pedestrian 
Weather Protection". The corratients were supportive of the objectives 
and agreed that weather protection should be encouraged but not 
required . 

After discussion, the Committee 

RECOMMENDED 

A. THAT the draft "Central Area Pedestrian Weather Protection" 
report be amended by deleting the word "required" through- 
out and substituting the words "actively promoted" instead. 

B. THAT the report be approved for use by architects, develop- 
ers, and City staff in the consideration of development 
proposals throughout the Central Area. 

C. THAT copies of the amended report be made available, at 
no cost, to interested persons. 


cont ' d . 
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Standing Committee of Council 
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3 . Shaughnessy Planning Proposals; Program for Implementation 

The Committee considered a report of the City Manager dated 
October 24, 1978 (copy circulated) in which the Director of Planning 
responds to a recommendation approved by Council on August 15, 1978 
that he report on the feasibility and desirability of the Shaughnessy 
Heights Property Owners Association recommendations. 

The Director of Planning has reviewed the proposals of the 
Shaughnessy Heights Property Owners Association, generally supporting 
them, and has identified areas of concern and work needed to bring 
these proposals to implementation through an appropriate zoning 
schedule and other techniques. The report outlines the issues 
requiring further study and suggests a possible work program. 

There is concern with respect to the Departmental work program 
and priorities. The report states the work required for Old Shaugh- 
nessy is very worthwhile. Nevertheless, Council should carefully 
review the priority of this item compared with other commitments 
on the Planning Department work program. It is estimated that the 
work will involve an approximate total of one Planner's time for 
12 - 15 months and that the Department will not be able to handle 
this and other priorities as well. 

Council is therefore faced with a dilemma. While it is felt 
that the work required for Old Shaughnessy is important, to do this 
work will definitely preclude other possible commitments. The 
following outlines a number of options available to Council to 
deal with the situation. 

(a) Council could defer a decision on this item until the 
beginning of 1979 and review the work required in Old 
Shaughnessy in the context of other priorities on the 
Planning Department 1979 Work Program. Such action, 
however, would halt a process and good working relationship 
established with the S.H.P.O.A. 

(b) Council could authorize the suggested work program and 
formation of an advisory body to commence immediately, 
and acknowledge Shaughnessy as a priority area. Council 
should be reminded, however, that this will limit major 
commitments in other areas given anticipated work programs, 
present staffing and budget cutbacks for 1979. 

The Committee felt that this was an important area of the City 
and any change should be proceeded with caution. 

The Committee 

RECOMMENDED 

THAT Council defer a decision on this item until the beginning 
of 1979 and review the work required in Old Shaughnessy in the 
context of other priorities on the Planning Department 1979 
Work Program. 


4 . View Corridor - North End of Hornby Street 

The Chairman advised that he had received a memorandum from 
the City Manager noting that Dominion Construction own a 100' lot 
blocking the north end of Hornby Street. They have been discussing 
for some time what development, if any, can take place if views 
of the mountains are to be preserved. The City Manager suggested 
that the issue of the rights of a developer of a property in such 
a strategic location should be discussed in Committee. 
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Report to Council 

Standing^ Committee of Council 

Mr. F. Bowers, City Manager, advised that this discussion was 
not meant to circumvent the normal process of decision through the 
Director of Planning. There are guidelines which developers feel 
strongly about. Whatever is built on the site will seriously alter 
the view,"" but on the other hand, does the owner of the property have 
any rights. 

Mr. G. Grais, Dominion Construction, displayed drawings of a 
proposal for a 15 storey, 60' wide tower with a 40' dedicated 
setback which would be utilized as a driveway for underground 
parking and loading but would be eliminated and used for open 
plaza when the Cordova Extension is completed. He also outlined 
a previous proposal for a 100' wide tower with a 2 storey lift of 
the first floor with retail at ground floor level at each end. 

The Committee felt that a philosophical decision should be 
made as to whether or not the view corridor guideline should be 
adhered to or whether the owner of the property has a right to 
develop. 

After discussion, the Committee 
REC0I4MENDED 

THAT the new Council appoint a small Committee consisting of 
the City Manager, Director of Planning, City Engineer and 
Chairman of the Planning and Development or other appropriate 
Committee to explore various alternatives to having a building 
on this site. 


The meeting adjourned at approximately 2:55 p.m. 


« A # 
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REPORT TO COUNCIL 
STANDING COMMITTEE OF COUNCIL 
ON 

TRANSPORTATION 


November 23, 1978 


A meeting of the Standing Committee of Council on 
Transportation was held on Thursday, November 23, 197 8, in the 
No. 1 Committee Room, third floor. City Hall, at approximately 
3 : 30 p.m. 


PRESENT: 

Alderman 

W. 

Kennedy, Chairman 


Alderman 

D. 

Bellamy 


Alderman 

M. 

Ford 

ABSENT: 

Alderman 

M. 

Harcourt 


Alderman 

H. 

Rankin (Leave of Absence) 

COMMITTEE CLERK: 


J. 

Thomas 


RECOMMENDATION 

1. FreeBus Study 

In a City Manager's Report dated November 8, 1978 
(circulated) , before the Committee for consideration, the City 
Engineer reported that the Federal Ministry of Transport had 
approved funding of $37,500 for a study of the Downtown FreeBus, 
A previous grant request by the City in January, 1978, for 
funding the FreeBus and an impact study on its effect on 
downtown mobility and accessibility had been rejected on the 
ground that operating expenses were ineligible for funding. 

The Manager's Report reviewed aspects of the study 
which would consist of two main elements: 


a questionnaire directed at other North American cities 
to ascertain the type of transit services provided to 
meet downtown circulation needs; pricing and transfer 
mechanism; ridership patterns and benefits of service. 

— an overall review of the Vancouver FreeBus operation, 
parking utilization and traffic counts followed by 
on-board interviews with passengers to determine origins 
and destinations, trip purposes, usage motivation, etc. 

It was anticipated the study would identify a range of 
alternative courses of action for the improvement of transit 
services within the downtown area. 

The Assistant City Engineer, Traffic Division, was 
questioned by Committee members, on the expansion of the 
FreeBus operation, particularly to the West End. The 
Committee was advised the extension of this service to the 
West End in terms of inter-relationship with parking 
facilities was currently under consideration. 

RECOMMENDED 

THAT the City Engineer and Director of Legal Services be 
authorized to enter into an agreement with the Ministry of 
Transport providing for the FreeBus study. 


Report to Council 

Standing Committee on Transportation 
November 23, I'S^tS. 


2 . Champlain Heights Transit Service 

During consideration of a City Manager's report dated 
Noveniber 3, 1978, dealing with the expansion of transit services 
in the Champlain Heights area, the Committee noted Burnaby 
Council had expressed concern that it had not been consulted about 
proposed route changes in the Boundary Road area. 

It was agreed to defer further consideration to the next 
meeting to permit consultation between Vancouver and Burnaby 
Traffic Engineering staffs. 


The meeting adjourned at approximately 3:55 p.m. 


FOR CQimai ACIiOf^ SIE PAGE(5) ..feCO. 
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REPORT TO COUNCIL 



STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


NOVEMBER 23, 1978 


A meeting of the Standing Committee on Finance and Administration 
was held on Thursday, November 23, 1978, in Committee Room No. 3, 
Third Floor, City Hall, at approximately 3:30 p.m. 


PRESENT : Alderman Brown , Chairman 
Alderman Gerard 
Alderman Gibson 


ABSENT : 


Alderman Marzari 
Alderman Puil 


ALSO 
PRESENT 


Alderman Ford 


COMMITTEE 
CLERK : 


G. Bar den 


RECOMMENDATION : 


1. Quarterly Review of Operating Budget Revenues 
and Expenditures as at September 30, 197 8 

The Committee considered the attached Manager's Report dated 
November 17, 1978, and a letter from the Park Board dated November 
21, 1978. The 1978 Annual Estimates are reviewed in the report in 
light of the experience to date,, and where significant variations 
between estimates and actual are indicated, as projected to year 
end, the budget appropriations are adjusted. The net of revenue 
and expenditure adjustments is then transferred to the current 
surplus on revenue account. The balance in this account, arising 
out of the June Budget Review, is $328,082 and the report proposes 
transferring an additional $1,531,992 bringing it to a total of 
$1,860,074. 

The Superintendent of Parks in his letter of November 21, 1978 
comments as follows on the Manager's Report: 

" In Item (a) the City's Director of Finance suggests that 
he bring back a report to Council on the feasibility and 
advantages of integration of the Park Board accounting system 
into the City's system. The intent of this review would 
appear to be similar to the following motion approved by 
Council when dealing with the consultants report on the Park 
Board's Departmental Review: 

'That the Director of Finance be requested to examine 
the possibility of reducing overall costs of adminis- 
tration by centralizing some or all of the Park Board's 
administrative function. ' 

I would agree with any study aimed at improving the integra- 
tion of the City's and Park Board's accounting systems. 


/2 


Report to Council 

tkj^eniber 23, 1978 


In Item (b) the City's Director of Finance refers to the 
Park Board's apparent inability to exercise budget control. 
I disagree with this as the Board's budget has been brought 
in on target in the previous two years. Staff of the Board's 
Financial Services Division took steps as early as July to 
identify problem areas to other Divisions and was prepared 
to bring forward a request for additional funds in the 
September budget review for areas where no correction 
measures were possible, such as the revenue shortfall. The 
areas where cut-backs were possible were discussed with the 
Recreation Division and all possible steps taken. 

I suggest that a study as suggested should also include the 
feasibility, practicality and efficiency of granting the Park 
Board more autonomy by providing the Board with a block 
budget more in keeping with the responsibilities of a separate 
elected Park Board." 

The Director of Financial Services at the Park Board commen- 
ted on the areas where deficits have occurred at the Park Board such 
as rinks and pools and gave reasons for this as follows: 

Declining population and declining patronage. 

*- In 1975 there were four rinks and now there are eight. 

In 1975 there were five pools and now there are seven. 
So we are spreading the same number of users over a 
greater number of facilities. 

— The economic factor - it would not be appropriate to 
raise the fees as people cannot afford it. 

The Director of Financial Services agreed that economies could 
be effected by integrating the Park Board system into the City system 
if the staff of the Park Board are performing duties and the City 
staff are performing the same duties. Regarding revenues and expen- 
ditures, the Director of Financial Services at the Park Board stated 
there are some controls at the Park Board and he would like to go 
over steps the Park Board has taken with the City's Director of 
Finance and how they react to certain situations. He would welcome 
a study which would clarify types of controls. 

Following further discussion, it was 

RECOMMENDED 

(A) THAT the 197 8 Revenue and Expenditure appropriations 
be adjusted as follows : 

Appropriation 
Increase (Reduction) 

Revenues $ 


General Tax Levy 

(150, 

000) 

Grants in Lieu of Taxes 

1, 028, 

566 

Sundry Rentals, Taxes on Rental 



Properties 

154, 

970 

Business Tax 

678, 

000 

Service & Inspection Fees & Fines 

(58, 

000) 

Penalties & Interest on Delinquent 



Taxes 

(140, 

000) 

Interest on Temporary Investments 

(111, 

000) 

Civic Theatres 

25, 

000 

Park Board Income Operations 



net revenue 

69, 

486 

Net Increase in Revenue 

1,497, 

022 


fieport to Coiincil 

ifevfeBstoer aSr 1^8 '. . . 


Expenditures 


General Government 
Civic Theatres 
City Clerk's Office 
Social Planning Department 
Civic Grants 
Park Board 

Engineering Department 
Transfers for Capital Purposes 


(424,000) 
4,000 


22,000 
(5,000) 
27,166 
279,140 
35,000 
26,724 


Net Reduction in Expenditures 


(34,970) 


Net Increase in Revenues plus 
Reductions in Expenditures 


1,531,992 


(B) 
(C) 

(D) 


THAT the net increase in revenues plus reduction in 
expenditures estimated at $1,531,992 be transferred 
to the Current Surplus on Revenue Account. 

THAT the Director of Finance and Park Board Director 
of Financial Services be directed to review the 
reporting authority of the Park Board Financial 
Services Division to determine if that authority is 
sufficient to carry out the responsibility of that 
Division, for report back to the Park Board and 
Council . 

THAT the Director of Finance investigate and report 
back to Council on the feasibility and advantages 
of integrating the Park Board accounting system into 
the City's system. 


The meeting adjourned at approximately 4:20 p.m. 


FOR cymoi ham see pags(5)..4DL 
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STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


REPORT TO COUNCIL 



NOVEMBER 30, 1978 


A meeting of the Standing Committee of Council on Community Services 
was held on Thursday, November 30, 1978, in Committee Room No. 1, 
Third Floor, City Hall, at approximately 1:30 P.M. 


PRESENT: Alderman Ford, Acting Chairman 
Alderman Bellamy 
Alderman Gerard 

ABSENT ; Alderman Marzari 

Alderman Rankin (Leave of Absence) 


COMMITTEE CLERK: H. Dickson 


In the absence of the Chairman and Vice-chairman, the members 
appointed Alderman Ford to act as Chairman. 


Adoption of Minutes 

The Minutes 6f the Part Report of the Community Services Committee 
meeting of Thursday, November 23, 1978 were adopted. 


Recorded Vote ' 

Unless otherwise indicated, votes of the Committee on all items are 
unanimous . 


RECOMMENDATION- 

1. Request for Land - Vancouver Neurological Centre 

The Committee had before it for information a Manager's report 
dated November 21, 1978, in which the Supervisor of Properties 
reported as follows : 

"On July 12, 1978, a letter was sent to the Chairman of the Community 
Services Committee by the Vancouver Neurological Centre requesting 
aid in obtaining a City-owned lot where a group home could be con- 
structed for young adults with neurological deficits. A copy of 
this letter*is attached for information. 

Discussions were held with Mr. T. W. Meredith, Executive Director of 
Vancouver Neurological Centre and a list of possible sites was 
assembled. This list was extremely limited as the City-owned lots 
within the area they designated which are not in use or reserved is 
negligible. There was one lot in the Fairview Slopes which has 
been designated for Social Housing which would have suited their 
purposes but was too expensive, even with a one-third write down 
in the value. 

In a recent discussion with Mr. Meredith, he indicated that the 
Neurological Centre has located a home in the Shaughnessy area 
which would suite their purposes and if this can be finalized 
they would no longer be interested in a City-owned lot. " 


*A copy is on file in the City Clerk's Office. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Grants in Lieu of General, School, Hospital 
and Municipal Finance Authority Taxes (cont'd ) 

"A . Religious Organizations 

1. First United Spiribualist Church H^3i^3'k^ 

QZSO Argyle Street - LoL 20/D, E & F/328 
Church Hall 

Occupied and in use fi'om December iS , 19^)9 
Grant to cover period from December 15, 1969 to 

December 31, 1970. 

B. Hospitals 

1. Children's Hospital 163.58 

925 West 10th Avenue - Lot 13/356/526 
Children's Hospital Diagnostic Centre 
Occupied and in use from October 1, 1970 
Grant to cover period from Octobei' 1, 1970 to 

December 31, 1970 

C . Charitable Organizations 

1. Nasaika Lodge Society l5l.7^ 

656 West 12th Avenue - Lot VI4.I9/526 
Rehabilitative Home for Indian Girls 
Occupied and in use from October 1, 1970 
Grant to cover period from October 1, 1970 to 

December 31, 1970. 

2. Columbus Chai'ibies Association 18,019.88 

5233 Joyce Street - Lot 2/69, 70&155-157/37 
Private Senior Citizens Housing 
First building inspection February 11, 1969 
Occupied March 20, 1970 

Grant to cover period from February 11, 1969 to 

December 3I, 1970. 


MOVED by Aid. Bird, 

THAT the foretroina; applications for grants in lieu of taxes 
be approved as shown. 

- CARRIED BY THE 
REQUIRED MAJORITY 

Reallocation of Park Board Budget 
Appropriation (Clause 7) 


The Board of Administration advised of a communication from 
the Park Board asking approval of the reallocation of certain budget 
appropriations. The details are set out in the Board of Adminis- 
tration report. 

MOVED by Aid. Adams, 

THAT the request of the Park Board be approved and authority 
granted, therefore, for the reallocation of Park Board budget 
appropriations as requested. 

- CARRIED 

Balance of Finance Matters 

MOVED by Aid. Broome, 

THAT, in respect of the report of the Board of Administration 
(Finance matters), dated January 4, 1971, Clauses 1, 3 and 4 be 
adopted and Clauses 2 and 8 received for information. 


- CARRIED 
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Report to Coiincil iVrZI 
Standing Committee of Council on CoBoaunity Services 


CXa^sg 1 Continyied 

Following brief discussion, it was 
RECOMMENDED 

THAT the Manager's report dated November 21, 19 7 8 
on the Vancouver Neurological Centre's request 
for land be received. 


2 . Lodging House at 634 East Georgia Street 

The Committee had before it for consideration a Manager's 
report dated November 27, 1978 (copy circulated) in which the 
Director of Permits & Licenses reported that in accordance with 
instructions from the Community Services Committee meeting of 
November 9, 1978, the department held discussions with Mr. 
Humphry Killam, owner of 634 East Georgia Street, to outline 
the minimum requirements to upgrade the building at 634 East 
Georgia Street. 

Appearing before the Committee on this matter were the 
Director of Permits & Licenses and the Director of Environmental 
Health. 

It was noted from the Manager's report that Mr. Killam had 
been hospitalized Tuesday, November 21st, and the Director of 
Permits & Licenses, in the report, recommended the Committee 
defer the matter until its next meeting by which time it was 
hoped an undertaking from Mr. Killam to carry out the upgrading 
program at 634 East Georgia Street would be received. 

The Director of Environmental Health reminded the Committee 
his department had issued a closure notice under the Lodging House 
By-law to be effective November 30, 1978 and this notice, on the 
instructions of the Committee, could only be rescinded if Mr. Killam 
brought the building up to compliance with the Lodging House By-law. 

The Director of Environmental Health reported the building 
has been brought up to standard in twenty- five of its forty- 
eight rooms and the department is issuing a further interim 
operating permit for the month of December 1978. 

Following discussion, it was 

RECOMMENDED 

THAT Council concur with the Health Department's 
issuance of an interim operating permit for the 
month of December 1978 for 634 East Georgia Street 
and the Director of Permits & Licenses report to 
the next meeting of the Committee on the owner 
submitting an undertaking to complete renovations 
to bring the building to a satisfactory standard 
under the Standards of Maintenance By-law. 


3. The Brock House Society 

The Committee had before it for consideration a Manager's 
report dated November 3, 1978 (copy circulated) , in which the 
Director of Social Planning reported on the application of the 
Brock House Society for a capital grant of $13,000 and an operat- 
ing grant of $10,000. The Director of Social Planning recommended 
Council approve both grants. 


Continued 
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Report to Council (7^3) 
Standing Committee of Council on Cononunity Services 


Clause No. 3 Continued 

The Manager's report also contained coininents from the Director 
of Finance that the request be separated into "operating" and 
"capital" subjects and that each be considered separately. In 
summary, the Director of Finance suggested the Committee, with 
respect to the request for operating funds in the amount of $10,00 0, 
should consider the following alternatives: 

a) Approve the request for $10,000 from Contingency 
Reserve, contingent upon the balance of the fund- 
ing of $30,000 being received from the Provincial 
Government or other source. 

b) Recommend to the new Council that it be considered 
in the 1979 Community Services grant request, with 
the same contingent clause. 

c\ Not approve the request. 

With respect to the capital grant request, the Director of 
Finance recommended it not be approved at this time but that the 
Society be requested to resubmit in the 1979 fiscal year, consoli- 
dating all of the capital program needs, including garage 
renovation, any further renovations currently planned for Brock 
House, and the grounds and landscaping work required in accordance 
with the development permit. 

It was noted there is only about $1,100 remaining in the 1978 
community services grants budget and funds for any grant would 
have to come from Contingency Reserve. 

Appearing before the Committee on this matter were the Director 
of Social Planning, the Director of Finance and Mrs. Maureen Molaro 
(president of the Brock House Society) and other members of the 
Society. 

The Director of Social Planning spoke in support of his recom- 
mendation that Council approve both grants applied for by the 
Society; the Director of Finance suggested the capital grant be 
deferred until more information is available, in particular, informa- 
tion regarding grounds improvements expected to cost $62,000. The 
Director of Finance also suggested the situation with Brock House 
was another example of the Provincial Government backing out of an 
earlier commitment to provide funds to the Society. The Director 
of Finance pointed out the City has contributed the $300,000 cost 
of the property and a $50,000 capital grant to the Society. 

Mrs. Molaro responded that Brock House Society has received 
a $5,500 grant from the Resources Board, $135,000 in capital 
grants from the Province, a Federal L.I. P. grant of $87,900, 
Federal New Horizons grants of $34,000 and $18,000 and two Canada 
Works grants. 

During discussion, the Committee inquired whether the capital 
grant could be delayed for consideration in 1979 and Mrs. Molaro 
indicated this would be acceptable to the Society if it were assured 
it would receive the funding, and it was pointed out the Committee 
could not guarantee this. 

Following further discussion, it was 

RECOMMENDED 

A. THAT Council approve a capital grant of $13,000 
to the Brock House Society for 1978. 

B. THAT Council approve an operating grant of 
$10,000 to the Brock House Society for 1978. 


Continued * . 


Report to Council (7**4} 
Standing Coramittee of Council on Ccanmunity Services 


4 . Rory's Towing Limited 

At its meeting on July 13, 1978, the Committee deferred for 
three months the matter of complaints regarding the operation of 
Rory's Towing Ltd. and requested a further report at the end of 
three months . 

Accordingly, a Manager's report dated November 7, 1978, was 
submitted to the Committee on November 9, 1978 and, at the request 
of the lawyer for Mr. Rory Washtock, the Committee deferred the 
report to the November 30th meeting. 

The Committee had before it for consideration this date the 
November 7, 1978 Manager's report and a memorandum dated November 
21, 1978- from Alderman Harcourt enclosing a letter from a Mr. 
Paul Botkin (copies circulated) . 

Appearing before the Committee on this matter were the 
Director of Permits & Licenses and members of his staff, the 
Director of Legal Services, and Mr. Rory Washtock of Rory's Towing 
Ltd. and Westburn Services Ltd., along with his legal counsel. 

Also appearing before the Committee was reporter George 
Garrett of Radio Station CKNW who worked for Rory's Towing Ltd. 
in October as a driver trainee in order to obtain a new story on 
the towing industry in Vancouver. 

Mr. Garrett reiterated to the Committee information contained 
in the November 7, 1978 Manager's report that while working for 
Rory's Towing Ltd., he saw cars towed from commercial parking lots 
which did not have tow away slips at the time they were removed; 
he advised that he was told by drivers that the tow away slips are 
pre-signed and added that he, on one occasion, saw a driver for 
Rory's Towing sign the lower lefthand corner of the tow away slip, 
a portion which is the authorization to tow and is supposed to be 
signed by the lot owner or his agent. 

Mr. Ken Armstrong of the Permits & Licenses Department advised 
the Committee his department is continuing to receive complaints 
from the public regarding the operation of Rory's Towing and has 
not received complaints regarding other automobile towing firms. 

Mr. Washtock, in respond to a question from the Committee, 
said he disagrees with the comments of Mr. Garrett. 

Following further discussion, it was 

RECOMMENDED 

I 

THAT Rory's Towing Ltd. and Westburn Services Ltd. be 
requested to appear before Council to show cause why 
their licenses should not be revoked. 


The meeting adjourned at approximately 2:45 P.M. 


» * * •♦ « 


FOK COUNCIL ACTION SEE PAGB(S) ..6.0.1 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


NOVEMBER 30, 19 7 8 


A meeting of the Standing Committee of Council on Planning 
and Development was held in the No. 2 Committee Room, Third Floor, 
City Hall, on Thursday, November 30, 1978 at approximately 1:30 p.m. 


PRESENT : Alderman Gibson, Chairman 

Alderman Brown 
Alderman Puil 

ABSENT : Alderman Harcourt (On Civic 

Business) 

Alderman Kennedy 

CLERK TO THE 

COMMITTEE : M. L. Cross 


RECOMMENDATION 

1 . Relocation of Firehall #22 (Marpole) 

The Committee considered a report of the City Manager dated 
November 22, 1978 (copy circulated) in response to a motion approved 
by Council on September 26, 1978 that the City Manager investigate 
the suitability of two specific and any other potential sites for 
the relocation of Firehall #22. The specific sites were the Salva- 
tion Army property at 57th Avenue and Oak St. and the property on 
the corner of Selkirk St. and 57th Avenue. 

This motion was in response to a Manager's report outlining 
four options for a site for Firehall #22; the owners of the sites 
involved in each case were unwilling to provide land for a firehall 
use . 

The Manager's report sets out the requirements for a new 
firehall site and an analysis of the sites considered in the previous 
report. 

Mr. K. Dobell, Deputy City Manager, outlined the three additional 
sites suggested at the Council meeting on September 26th: 

a) Salvation Army property located on the corner of 57th Avenue 
and Oak St. 

- Contact by the Property Division suggests that the 
Salvation Army would be prepared to sell this site. 

b) The property on the corner of 57th Avenue and Selkirk. 

- Properties staff are unable to identify this particular 
parcel proposed, but believe it was also referred to 

as a site immediately to the east of Churchill High 
Schpol. If this is so the property is improved with 
a running track and note that in any case, 57th Avenue 
east of Heather is beyond the acceptable area for 
minimum response time. 

c) Routing of a street designed to connect Fremlin directly 
to Laurel in order to provide a Firehall site. 

- While this would provide a suitable location, the cost 
of acquisition would be at least $1 million. Two brand 
new houses and several houses built within the last 

20 years would have to be demolished. 
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Rfeport to Council 

Standing Committee 0f Council 

on Planning and Deyeloptient 

November 30, 1978 tVl-2) 

The report notes that the diligent search for a suitable site 
has not produced an alternative which is available and meets the 
City's needs. Given the present position of the Park and School 
Boards, the present staff recommendation would be to proceed with 
the 59th Avenue and Laurel site. However, staff do believe another 
attempt should be made to persuade the School or Park Board to make 
a site available, in view of the relative merits of the sites. 

The City Manager recommended: 

a) Council request meetings in 1979 between representatives 

of Council and the School and Park Boards on this question. 

b) The City Manager be instructed to review this matter with 
the Superintendent of Parks and Schools before the above 
meetings take place. 

c) In the event these discussions fail to reach agreement, 
the Supervisor of Properties proceed to negotiate for 

the acquisition of approximately one half acre of privately 
owned land at the N.W. corner of 59th Avenue and Laurel St. 

Dr. I. Taylor, Chairman, Marpole Citizens Planning Committee, 
advised that the vote of the Committee was 50% in favour of relo- 
cating the firehall on Oak Park. The remaining 50% was divided 
between three other sites. 

Mrs. L. Shields submitted a brief (on file in the City Clerk's 
office) indicating the people in the vicinity of 59th Avenue and 
Laurel did not wish a firehall to be located in the area. 

Mr. L. Haberlin spoke on behalf of the people on the Planning 
Committee who would like to see the firehall located on Oak Park. 
The Park is not fully utilized and a portion could be used for 
the firehall. 

Mrs. C. Mawson, on behalf of the Save Oak Park Committee, 
advised that the Park Board position was that they would not permit 
a firehall to be built on the park. There seems to be a land swap 
issue but there are no appropriate lands in the Marpole area that 
would be equal to what would be lost from Oak Park. 

Mrs. P. Glass, Chairman of the Vancouver School Board, advised 
that the Ideal School would continue to be needed as a school site. 

Mr. G. Jordan, Supervisor of Properties, provided further 
information on the costs of buying the Salvation Army property 
at 57th Avenue and Oak or from willing sellers and the possible 
expropriation of the property at 59th Avenue and Laurel St. 

The Committee favoured taking a longer range look at buying 
property on the basis of willing buyer-willing seller. 

Mr. F .* Bowers, City Manager, advised that this process could 
take several years. If you find willing sellers you might have 
a firehall site surrounded by residential on all sides and then 
Council would be faced with different petitioners. 

After discussion, the Committee 

RECOMMENDED 

THAT the purchase of property for the new site for Firehall #22 
be on the basis of willing buyer-willing seller, with the 
Salvation Army property at 57th Avenue and Oak Street 
being considered as a first priority. 


Cant ' d , . , , 
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Report to Council 

Standing Committee of Council 

oii Planning a®^ fef^^nmliqpB^afc 


INFORMATION 

2 . Townhouses in RT-2 and RT-2A Areas 

Mr. K. Kolterhoff requested permission to speak to the Committee 
as he had been invited to attend to participate in the discussion 
on the report dealing with applications for townhouses in RT-2 and 
RT-2A areas. This was the fifth time he had been advised that the 
report would be considered. The Committee agreed to hear 
Mr. Kolterhoff and requested the Planning Department to outline 
the background of the application. 

Mr. D. Cornejo, Area Planning Division, indicated that the 
Director of Planning had advised in a previous report that he would 
not hold up development permit applications for townhouses unless 
he felt they were close to meeting the revised guidelines. Two 
applications, including Mr. Kolterhoff 's were deferred. 

The application is for eight townhouse units on a 100' site, 
a density of approximately 35 units per acre. He could build four 
units and comply as an outright use. Five or six might be more 
appropriate for the site. 

The alternatives are to wait for a decision from the Director 
of Planning or go to the Board of Variance assuming that after 30 days 
the application is refused. 

Mr. Kolterhoff advised that his architect had applied for the 
development permit for eight townhouses at 915 West 14th Avenue 
at the beginning of June. He expressed his frustrations at the 
delay and the fact that he had been given several deadlines for 
the report to be finished. 

The Chairman advised Mr. Kolterhoff that the report had not been 
processed in time for the meeting. He advised that there would not 
be a Committee meeting until the new year. Perhaps his architect 
should discuss the various alternatives with members of the Planning 
Department. 


The meeting adjourned at approximately 3:05 p.m. 

* It it * 


FOR CQuuCil hGlOn SEE PAGE{S]hO.Q.^ 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


NOVEMBER 30, 1978 


A meeting of the Standing Committee on Finance and Administration 
was held on Thursday, November 30, 1978, in Committee Room No. 3, 
Third Floor, City Hall, at approximately 3:30 p.m. 


PRESENT ; Alderman Brown, Chairman 
Alderman Gerard 
Alderman Gibson 
Alderman Puil 

ABSENT : Alderman Marzari 

COMMITTEE 

CLERK : G. Barden 


INFORMATION: 


1. New Permanent Full-time Salaried Positions - 
July 1 to October 31, 1978 

The Committee reviewed with the Director of Personnel Services 
the attached Manager's Report dated November 27, 1978, outlining 
new permanent full-time salaried positions for the period July 1 
to October 31, 1978. 

The 39.5 new positions were summarized as follows: 

3 are either reclassifications, formerly temporary, or 
cancelled out by abolishing another position, 

25 are funded from other than municipal sources, 

11.5 are actual new positions, funded by the City, of 
which 8 were necessitated by the completion of the new 
wing to the Public Safety Building. 

Following discussion, it was 

RECOMMENDED 

THAT the report be received for information. 


RECOMMENDATION : 


2 . Hodson Manor 

The Committee considered a Manager ' s Report dated November 
24, 1978, wherein the Director of Social Planning reported as follows: 

"On September 26th, when considering continuation of the City'b 
lease of Hodson Manor to the Multi-Cultural Society, City 
Council requested the Director of Social Planning to meet with 
Fairview and False Creek residents to discuss possible future 
local uses of the building and to report back to the Finance 
and Administration Committee by November 30th. 
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Report to Council 

Standing Committee on Fistaitdia & AidmiMistx:0^^&R 

Ummber 30, 1978 (VXI-?) 

eiatage 12 gig^tinuedi 


A public meeting was held on November 20th. Residents were 
advised by notice three weeks in advance. As there was a 
postal strike at that time notices were delivered by a 
private distributor. The newspaper strike precluded using 
that medium for a notice of the meeting. Present at the 
"meeting were 14 people: 

representatives of the Multi-Cultural Society (3), 
groups which use Hodson Manor for meetings (2) , 
Fairview Slopes residents (2), 
False Creek residents (2) , 
City staff (4) , 
and an architect. 

There was considerable discussion about the appropriate use 
of Hodson Manor as a heritage building. Although there were 
some suggestions from local residents the discussion was 
limited by the small turn out. The two Fairview residents 
at the meeting said that they did not receive notices and 
were informed of the meeting by chance. Since the meeting 
we have learned that several other residents did not know 
about the meeting but are concerned about the future use of 
Hodson Manor. 

In view of the recent postal and newspaper strikes and 
resulting communication difficulties the Director of Social 
Planning feels that further meetings should be held with 
area residents and the Multi-Cultural Society prior to making 
recommendations on the future use of the building. As the 
current lease expires December 31st, 1978, the Director of 
Social Planning recommends that the present lease be extended 
until a final decision is made, probably towards the end of 
January, 1979." 

The Chairman of the Vancouver Heritage Advisory Committee sub- 
mitted the following letter dated November 28, 1978 to the Committee: 

"Hodson House is presently leased to the Multi-Cultural 
Society. 

The restoration of this City-owned heritage designated 
building was done at great expense to the City. It is 
with great concern therefore, that the Heritage Committee 
has noted that the present tenants do not appear to have 
kept up or cared for this building. 

Further, because of the cost of restoration we think it 
is most important that the building be leased for the 
greatest possible return, all other things being equal. 
For the City to lease a building to a certain group 
because that group provides a social benefit to the City 
may be desirable but it should be noted that if the City 
does not seek maximiim revenue, this will provide a sort 
of hidden subsidy to that group, much like a reduction 
in property tax is a hidden subsidy. 

Council's directive to Social Planning was to find local 
uses for the building which would give the building con- 
nection with the neighbourhood. It should be pointed 
out that this could preclude finding more suitable tenants 
for this building. 

We respectfully suggest that Social Planning be instructed 
to seek the greatest revenue and best maintenance for 
Hodson House." 


Repoirt to Council 

Staiiding Committee on Finance & A^inietration 
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(VIM} 


The Committee agreed that a short extension of the lease should 
be granted in view of the communication difficulties. It was felt 
that the Vancouver Heritage Advisory Committee had a valid point 
that should be considered in the report back to the Committee from 
the Director of Social Planning. 

Following discussion, it was 

RECOMMENDED 

THAT the lease be extended on the present terms into 1979 
on a month-to-month basis, with a report back from the 
Director of Social Planning early in February 1979. 


3. Champlain Heights - Areas E and F, Phase 2 
Financing and Budget Report 

The Committee considered the attached Manager's Report dated 
November 29, 1978, wherein the Champlain Heights Project Manager, 
the City Engineer and the Director of Finance reported on the 
financing and budget for Phase 2 in Areas E and F of Champlain 
Heights. The report included a brief description of overall develop 
ment, progress to date, and proposed continuation of development. 

On September 26, 1978 Council approved a number of planning 
amendments for Phase 2. At that time the Project Manager advised 
that he would be reporting on the status of Phase 1 and the budget 
for Phase 2 in the Fall. 

The purpose of the Manager's report is to present to Council 
a brief summary of the development that has taken place in Champlain 
Heights and to outline the proposed course of action for the develop 
ment of Phase 2 of Areas E & F. The report requests approval of a 
portion of the 1979 budget for capital works and project management 
in Phase 2, financed as follows: 

The total estimated cost to service and market Phase 2 is 
estimated to be $5,987,000. Of this amount, $663,067 of servicing 
has already been approved, funded, and completed. In addition, 
$780,000 is not required until 1980 and $200,000 is not required 
until 1981. These expenditures do not require Council approval at 
this time. The proposed capital budget for 1979 is $4,343,933. The 
areas of expenditure included in this budget are outlined in Table I 

The sources of funds, if this portion of the Phase 2 capital 
budget is approved, are outlined in Table II and would be as follows 

(1) $40,000 is available from the unused funds from 
previously approved Phase 2 waterworks. 

(2) $323,933 is available from the unused funds from 
previously approved Phase 2 sewer works. 

(3) $145,497 is available from the unused funds from 
previously approved Phase 1 sewer works that have 
been reallocated for Phase 2 sewer works. 

(4) $75,513 is available from the unused funds from 
previously approved Phase 1 servicing that have been 
reallocated for Phase 2 servicing and marketing. 


713 


ltBE»ort to Council 

StttAding Committee on fiBanper M Aau:b^jft^9l^& 
n&v&Bibex 30, 1978 : 


Clause #3 Qontinued! 


(5) The balance required to undertake this proposed portion 


of the Phase 2 capital budget is $3,758,990. However, 
only $2,108,990 is available from confirmed sources of 
funds from the C.H. sewer and water debenture, the C.H. 
financing reserve, and C.H. lease revenues. The balance 
of the work $1,650,000 will not be undertaken until 
additional lease revenues are received. This is expected 
to be in early 1979 and will be the subject of a subse- 
quent council report. 


In addition to the above capital expenditure proposals, Champlain 
Heights ' revenues are expected to meet sewer and water debenture 
repayment commitments. This requires an annual payment, from 1977 
to 1981, of $1,118,135. 

Cash flow information indicates that if revenues from Phase 1 
are received as expected, the costs of servicing Phase 1 and the 
debenture payments can be met without depending on the lease revenues 
from Phase 2 (see Table III) . 

Capital budgets for years after 197 9 will be a function of future 
lease revenues and will be dealt with in subsequent Council reports. 

Following discussion, it was 
RECOMMENDED 

THAT Council approve expenditures of $2,693,933 of the 
overall Phase 2 Budget of $5,987,000. The sources of funds 
are set out in Table II with $221,010 from previously re- 
allocated funds from Phase 1, and $363,933 from funds 
available from Phase 2, and the balance $2,108,990 to be 
provided from the Champlain Heights sewer and water deben- 
ture and the Champlain Heights Financing Reserve and Lease 
Revenues, detailed appropriations subject to the approval of 
the Director of Finance and the City Manager. 


The meeting adjourned at approximately 4:25 p.m. 


* * * * -k * * 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont 'd) 


B. Personnel Matters 
Regular, December 18, 1970 

MOVED by Aid. Broome, 

TIIAT the report of the Board of Administration (Personnel 
matters. Regular), dated December 18, 1970, be adopted. 

- CARRIED 

C. Personnel Matters 
Supplementary, January 4, 1971 

MOVED by Aid. Bird, 

THAT the report of the Board of Administration (Personnel 
matters. Supplementary), dated January 4, 1971, be adopted. 

- CARRIED 

D. Property Matters 
January 4, 1971 

MOVED by Aid. Bird, 

THAT the report of the Board of Administration (Property 
matters), dated January 4, 1^,71, be adopted. 

- CARRIED 

E. Report of the Standing Committee 
on Transportation 


MOVED by Aid. Wilson, 

THAT, in respect of the report of the Standing Committee on 
Transportation dated December 17, 1970, Clause 1 of Part I be 
adopted and Clause 2 of Part II be received for information. 

- CARRIED 

F. Report of the Special Committee 

re Hearings on Constitution of Canada 

The Council considered a report of the Special Committee 
authorized to prepare a brief in connection with Hearings on the 
Constitution of Canada to be held in Vancouver on the evening 
of January 7th and all day on January 8th. A draft brief was 
considered and certain changes proposed by members of the Council. 
These changes, by agreement of members of Council, were incorporated 
and after further consideration, it was 

MOVED by Aid. Broome, 

THAT the brief prepared by the Special Committee, and changed 
this day, be approved for submission to the Federal Joint 
Committee on the Constitution of Canada; 

FURTHER THAT the Council's Special Committee and such other 
members of Council who may wish, be authorized to appear before 
the Federal Committee to present this brief. 

- CARRIED 

G. Woodwards Parking Garage: 
Overpasses 


MOVED by Aid. Adams, 

THAT the report of the Board of Administration dated 
December 30, 1970, in the matter of overpasses over the City lane 
and Cordova Street in connection with a proposal to enlarge the 
Woodwards Parking Garage, be referred to the meeting of January 12, 
1971 for further consideration, at which time a Report Reference 
be received. 


- CARRIED 
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STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 

December 7, 197 8 


A Special Meeting of the Standing Committee of Council on 
Finance and Administration was held on Thursday, December 7, 1978, 
at approximately 11:00 a.m. in the No. 3 Committee Room, third 
floor, City Hall. 

PRESENT: 


ABSENT ; 

ALSO 
PRESENT : 

CLERK: 


REC0I4MENDATI0N 

Departmental Review - Library Board 

The Finance Committee considered a report from the Vancouver 
Public Library Board in a series of Departmental Reviews initiated 
by the Standing Committee on Finance and Administration at its 
meeting on August 9, 1977, following consideration of a proposal 
for a revised budget system for the City and approval by the City 
Council on August 23, 1977. 

Mr. C.L. Cotterall, Chairman, Dr. R.N. Morris, Member of the 
Board and Mr.^.B. O'Neill, Assistant Director, Vancouver Public 
Library Board, presented the report to the Committee and stated 
that the report has provided them with a self analysis and 
valuable resource document. They advised that they share many 
of the Consultant's concerns and outlined steps they are taking 
to correct some of the areas of concern. They also stated they 
have appointefi a Finance Committee to investigate the problems 
and they seek the support of Council, the Finance Committee and 
City staff in the co-operative pursuit of improved planning and 
budget processes augmented by activities they have undertaken and 
are in the works. The Library Board's recommendations and comments 
contained in the report are as follows : 


" 1. Decrease/increase in the Library's Budget. 


A full explanation of the items listed for 
decrease/increase is provided in Appendix "E". 
5% of the Library's 1978 operating budget is 
approximately $300,000. (see page 41 ) 

Budget Reductions : 

(a) Budget Reductions already made:- 

Central Library heating 

Closing Killarney Branch 

Staff positions on 1978 budget 
or partially unused (see p 23) 


Alderman Brown (Chairman) 
Alderman Gibson 
Alderman Marzari 
Alderman Puil 

Alderman Gerard 


Alderman Ford 
G. Barden 


$ 35,000 

$ 30,450 

fully 

$ 48,142 $113,592 
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(b) Budget reductions from Increased receipts:- 

Book sale $ 7 ,500 

Charge for overdue notices (see p52) $ 37,500 $ 45,000 

(c) Budget reductions which would not affect 
services greatly:- (see p 42) 

Closing each Friday at 6:00 p.m. 

Fraserview Branch $ 2,885 

Marpole Branch 3,265 
Fringe benefits at 11.25% 690 $ 6,830 


(d) Budget reductions which would affect service: 
(see p 42) 

Closing one (1) extra evening at 6:00 p.m. 

Collingwood Branch (Friday) $ 2,885 

Central Library " 30,226 

Hastings Branch " 3,850 

Mt. Pleasant Branch (Wednesday) 3,892 

South Hill Branch (Friday) 3,848 

West Point Grey Branch (Thursday) 2,886 

Britannia Branch 3,848 
Strathcona Branch (all day Saturday) 2,848 

Fringe benefits at 11.25% 6,109 $ 60,392 


(e) Budget cuts with serious adverse effects 
on servicer- (see p 42) 

Closing one extra evening at 6:00 p.m. 

Dunbar Branch (Friday morning) $ 4,944 

Joe Fortes Branch (Thursday evening^ 3,981 

Kerrisdale Branch (Friday evening) $ 3,778 

Kitsilano Branch (Friday evening) $ 4,434 

Oakridge Branch $ 3,708 

South Granville Branch $ 2,839 

Fringe benefits $ 2,685 $ 26,369 

Closing a second extra evening at 6:00 p.m. 

Fraserview Branch 
Marpole Branch 

Central Library $ 40,793 

TOTAL REDUCTIONS : - $292,976 
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FULLY OR PARTIALLY UNUSED POSITIONS 


Dunbar Branch 


Lib. I 10 hrs. p.w. $4,104 
Less L.A.II 10 hrs. p.w. $2,740 $ 1,364 


Fraserview Branch 
Marpole Branch 
Mt. Pleasant 


Lib. 
II 


I 13 hr s . p . w , 
10 hrs . p . w , 
10 hr s . p . w . 


Less 1/6 vacation relief 


Plus 11.25% fringe benefits 


$ 5,335 
$ 4,104 
$ 4.104 
$14,907 
$ 2,684 

$12,223 
1.375 

$13,598 


Collingwood/ 

Mobile Lib. I 26 hrs. p.w. $10,670 

L.A. II 18 hrs. p.w. $ 4,932 

L.A. I 32 hrs. p.w. $ 7,388 

General Collection L.A. II 11 hrs. p.w. $ 2,981 

• L.A. I 22 hrs. p.w. $ 5.080 

$31,051 

Plus 11.25% fringe benfits $ 3.493 

$34,544 
$13.598 

$48,142 


BUDGET INCREASES: 


First Priority; 


Second Priority ; 


Branch. Book. Budget (equals 

savings in Librarian I positions 

in Dunbar, Fraserview, Mt. 

Pleasant & Marpole Branches) 

Csee p 23) $13,598 

Automated Circulation Csee p 48) $69,500 

Improved delivery service 

Csee p 50) $17,000 

Personnel Department (see p 45) $ 7,500 


Head of Lending staff 
support (1/2 time Librarian 
II) (see p 43) 

Central Library Book. Budget 
Branch libraries Book Budget 
(in addition to above) 
(see p 45) 

Public Information (see p. 44) 

Staff training programmes 
(see p. 44) 


$10,700 $118,298 
$60,000 

$11,400 
$12,000 

$14,500 
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xNew Branches: (see p. 50) 

Kensington $57,000 
Riley Park $57,000 

Champlain Mall $135,000 $346,900 

Third Priority ; Shut-in Service Csee p 51) $30,000 

Recorded Music Collection 

(see p. 47) $20,000 $ 50,000 

Automated Cataloguing (see p.52)$25,000 p. a. for 

two years 
only 


X Carnegie has not been included because of the 
Carnegie Advisory Committee's proposal that 
all Carnegie Centre funding should be in a 
separate Budget, and therefore not in the 
Library Budget. 


COMMENTS 

1. . The Library Board has looked at cost reductions 
~ in the areas of 

(1) greater efficiency - the same services at less cost 

(2) diluting services - the same services with fewer 

resources 

(3) reducing units of service - cutting out a 

particular service such as 
a Branch or the Bookmobile 
(A) reducing hours of service - spreading a 

reduction over all services 

2. The Library Board recommends, if it is necessary to 
reduce the library's budget and services, that the 
reduction in services be in reducing hours of service 
at those times when the facilities are least used. 

At present most Branches are open 57 hours p.w. and 
the Central Library is open 68-1/2 hturs p.w. In summer 
and 72-1/2 hours p.w. in winter. 

The savings from reduced hours have been calculated 
from the hours required for public service staff in 
the periods proposed for closure. As Implementation 
would require changes in staffing schedules and would 
affect regular as well as casual staff, this would 
need to be negotiated with the Staff Association, 
CUPE Local 391. 

3. The Library Board considers that it is providing a high 
level of services both in quantity and quality, based on 
good City financial support, and the efficient use of 
these funds by the Library. Compared to similar sized 
North American cities, our library is among the best used 

^at lowest unit cost. Therefore the Library Board does 
not, at this time, have any major recommendation to make . 
for the more efficient use of library resources. 
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4. At the same time there are continuous minor adjustments 
which are necessitated by changes in population and use, 
and the Library Board should have budget flexibility in 
order to adapt to them. In particular the Board is 
looking for opportunities to increase the Book Budget 
through economies in staffing. The savings on four (4) 
Librarian I positions listed on p . of $13,820 should, 
therefore, be transferred to the Book Fund for 1979. 

This principle was approved by Council, on appeal by 
the Library Board, in the 1977 Budget when $19,235 was 
added to the Book Budget in place of 50 hours of librarian 
time from 20 positions where staff members had chosen 
to reduce their hours from 37-1/2 to 35 hours per week. 

5. The Library Board does not wish to dilute services so 
that they only become partially available, or to reduce 
the Book Budget so that the collections gradually 
deteriorate . 


6. The Library Board has reviewed its prograr.ines and 
services and does. not recommend that any should be 
eliminated or reduced. The library has concentrated 
on basic services, i.e. providing books etc., for 
lending and reference, answering information questions, 
and programmes and activities for children, and has 
few 'special' services. 

7. The Board recommends that on the installation of 
automated circulation that a 50i charge per overdue 
notice be considered, in addition to the 5i per day 
overdue fine. This would bring in an estimated $37,500 
p. a. and more than cover the cost of postage and 
stationery. (See p. 52) i 

8. The Library Board's programme for development is 
reflected in the Budget Increases on p. 22 " 

(a) New Branches at Riley Park, Kensington and Champlain 
Heights are by far the most expensive item. Vancouver 
should not need any more full Branches. It is 
possible that successful storefront branches (see p. 50) 
could result in demands for them at two or three 
additional locations. It could also result in a 
further evaluation of services in the South East 
sector leading to a proposal to close Collingwood 

and Fraserview Branches and replace them with 
storefront libraries serviced (along with other 
storefronts) by a central warehouse type operation. 

(b) The Board's concern with the library's collection 
of books is reflected in the priority given to an 
additional $85,000 p. a. for the Book Budget. Other 
important, but individually not very expensive items 
are explained in Appendix "E". 

(c) The Library Board intends to pursue investigations 
into all applications of automation to library 
operations , as it considers they will bring major 
changes to the library in the next decade. The 
proposal on Automated Circulation (see p. 48) 

will be with Council about March, 1979. The 
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automation of Acquisitions has already been partly 
carried out and Cataloguing and Reference 
Services will follow as efficient and economic 
technologies are developed. In general these 
changes will require capital expenditure which 
will be wholly or largely amortised through savings 
in staff. 

(d) Capital funds , apart from operating Budget increases 
are : 

New Branches $ 75,000 (Champlain Mall only) 

Automated Cataloguing 50,000 

Central Library 200,000 (for internal 

> re-organization incl 

Auditorium, and 
upgrading electrical 
circuitry) 

9, The Library Board recommends that the City initiate 

or support requests to the Provincial Government for 
additional financial support for public libraries 
(see p. 17)" 

(Appendix E referred to is on file 
in the City Clerk's Office) 

Observations, and recommendations of the Consultants were 
set out as follows: 


"The substance of the Library Board's recommendations to Council might be 
summarized as follows: 

- that the Library Board be given the flexibility - 
to make minor adjustments in its operating 
budget, and 

- that the City initiate or support requests for 
additional financial support from the Provincial 
Government. 

With respect to budget reductions and improvements in efficiency or 
effectiveness, the Board suggests: 

- that if a budget reduction was necessary, it should 
be achieved by reducing hours of services, and 

- that there are no major recommendations for the more 
efficient use of Library resources at this time. 

The report also indicates: 

- that the Board's future plans will likely require 
an increase in budget. 

Apart from overall circulation and unit of service figures, the report 
does not provide a clear picture of the level and costs of services pro- 
vided by the Library Board or of the impact of reducing service levels. 
No alternatives are presented for Council consideration in this regard. 

Part of the reason for this is that the Board has not translated its 
goals into service, operating or management objectives which allow for 
effective management planning and decision making. These objectives 
should include such things as: 
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- the specific markets or users to be served by the 
Library 

- the type and level of materials and resources that 
should be made available 

- the degree and type of accessibility to Library 
resources that should be provided 

- the level of utilization desired 

- the level of public awareness and understanding of 
Library resources and services 

- the type and level of support services to be 
provided, etc. 

In summary, the report has not adequately addressed or satisfied the 
objectives of the review. 

The review, however, has produced some positive results which are not 
obvious in the report. Specifically, there is an increased awareness 
that objectives can be stated explicitly, that quantitative and qualita- 
tive measures of performance related to these objectives can and should 
be established, and that these measures of performance can assist in 
planning, managing and improving Library Board operations. In addition, 
a number of significant opportunities for improving efficiency and effec- 
tiveness have been identified. Library staff have also indicated that 
they intend to review branch staffing requirements and to re-evaluate 
their approach and methods of operation in the children's program area. 

The degree to which the Library Board and City Council capitalize on the 
results of this review will depend upon the initiatives taken by Council, 
the Library Board, Library Bo^rd staff and City management staff. 


CONCERNS 

In determining an appropriate course of action, the following specific 
concerns should be taken into consideration: 

a) As noted, service, operating and management objectives are not 
clearly defined, even though Library operations would easily 
lend themselves to the definition of levels of service. 

b) The Board currently does not have adequate budgeting, manage- 
ment information, and decision making systems to allow it to 
assess its performance against objectives or to determine where 
changes in the allocation of resources or operating methods may 
be appropriate. 

c) The Board has limited staff and management resources for 
improving management systems or for actively pursuing opportu- 
nities for improvement. 

The degree of success that the Library Board will have in defining its 
objectives, improving its budgeting, management planning and management 
information systems, and in capitalizing on improvements in efficiency 
and effectiveness will depend upon the level and type of manpower 
resources employed and the degree of management effort and attention that 
is given to these concerns. 

Council's alternatives appear to be as follows: 

a) Accept the report and encourage the Library Board to take 
initiatives to introduce improvements as time and resources 
permit. 


cent ' <3. . 
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b) Request the Library Board to submit a report outlining specific 
plans and initiatives that the organization intends to take 
with an estimate of the resources required, completion time and 
anticipated or desired results. 

c) Assign the Finance Department and/or the City Manager's Office 
the responsibility of assisting the Library Board in defining 
service objectives and in developing and implementing improve- 
ments in its management approach, budgeting systems and methods 
of operation. 

t 

The Library Board is not likely to develop an improved budgeting system 
without direction and assistance from the City Finance Department. We 
recommend, therefore: 

.... that the Director of Finance and the Controller of 

Budgets and Research be requested to work with Library 
Board staff to develop a work program defining the 
steps and resources required to introduce an improved 
budgeting system. This process of developing an 
improved budgeting system should be used as a vehicle 
for defining management and service objectives, 
re-evaluating the strategy employed for achieving 
objectives, assessing current methods of operation, 
and identifying, developing and introducing improve- 
ments in efficiency and effectiveness. 


BUDGET MANAGEMENT AND CONTROL 

In addressing the question of increased budget flexibility, one of Council's 
alternatives is to establish an overall budget based on a fixed cost per 
capita in constant dollars and allow the Library Board to determine its 
own priorities. Alternatively, Council could continue with the current 
approach to budgeting which tends to result in a detailed analysis of pro- 
posed budget increases rather than an overall review of Library programs, 
service levels and program costs. A third approach would be to introduce 
an improved budgeting system as recommended. 

The need for budget flexibility is a relatively ninor issue in comparison 
with the need for improvements in the management and budgeting process. 
With an improved budgeting system. Council could annually assess the 
level of service provided for the dollars spent, assess the cost of 
changes to the level of service and re-evaluate and modify its objectives 
and priorities before it approves the budget. The Library Board could be 
given the authority to reallocate resources between its various programs 
within prescribed limits and report back on its performance in achieving 
desired service levels and any changes that were required in the budget 
as part of the following year's budget submission. 


ADDITIONAL SOURCES OF FUNDING 

It is obviously worthwhile for the City of Vancouver to pursue additional 
financial support from the Provincial Government. One proposal has been 
made to the Ministry of Economic Development. Apart from this, the report 
makes the observation that no concerted pressure for increased grants has 
been exerted by Library Boards and Municipalities. This initiative might 
be pursued by instructing staff to prepare proposals for special or addi- 
tional Provincial Government support for specific services offered by the 
Vancouver Public Library as a resource for the entire province. In 
addition, a coimiittee of representatives from Council, the Library Board, 
and senior Library and City staff might be formed to explore and pursue 
other approaches that might be taken to solicit additional Provincial 
Government support. " 
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The Consultants noted that they did not coinment on the 
Board's suggested reductions as service, operating and management 
objectives are not clearly defined. 

A concern expressed by the Deputy Director of Finance was 
the degree of assistance that was contemplated being provided 
by the Finance Department at this time due to the limited availability 
of staff and priority of the Library Board versus other City 
areas . 


Also before the Committee was a memorandum dated 
December 5, 1978, frcnn the Comptroller of Budgets and Research 
to the Deputy Director of Finance concerning the relationship 
of the Library with the Greater Vancouver Library Federation 
and suggesting that the Library Board should further address the 
issue in light of recommendations made by the Budget Review 
Committee made last spring. 

Discussion took place on the areas of concern, particularly 
the following points: 

f level of service 

curtailment in hours of service 

funding and relationship with the Greater Vancouver 
Library Federation 

voluntary services and financial support from foundations 
■mf use of library services by the University Endowment Lands 

penalty charge for late books 
*• financial support from the Provincial Government 

membership fees. 

Following discussion it was the consensus of the Committee 
that more information would be required before a recommendation 
could be made on the target reduction in the budget of the 
Library Board and it was 

RECOmENDED 


(A) THAT the Director of Finance and the Comptroller of Budgets 
and Research be requested to work with Library Board and 
staff to develop a work program defining the steps and 
resources required to introduce an improved planning and 
budgeting system. This process of developing an improved 
budgeting system should be used as a vehicle for defining 
management and service objectives, re-evaluating the 
strategy employed for achieving objectives, assessing 
current methods of operation, and identifying, developing 
and introducing improvements in efficiency and effectiveness. 

(B) THAT the Library Board report back to the Committee on where 
savings could be made through the curtailment of hours in 
the library system. 


The meeting adjourned at approximately 1:25 p.m. 


FOR CQUUOl A€TIQ?i SEE PAGE(S) ..^?0.2 
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A meeting of the Standing Committee on Finance and Administration 
was held on Thursday, December 7, 1978, in Committee Room No. 3, 
Third Floor, City Hall, at approximately 1:30 p.m. 


PRESENT : Alderman Brown, Chairman 
Alderman Gibson 
Alderman Marzari 
Alderman Puil 

ABSENT : Alderman Gerard 

COMMITTEE 

CLERK : G. Bar den 


RECOMMENDATION: 


1. Concert Box Offices - Cultural Grant 


The Committee considered the attached Manager's Report dated 
November 29, 1978, wherein the Director of Social Planning reported 
as follows: 

"Concert Box Offices have agreed to produce a fund raising 
concert for the Christmas Bureau which helps the needy to 
enjoy Christmas. In the past, the major portion of the 
funds have been raised, according to a letter from Mr. 
Switlo, by the PROVINCE newspaper, but due to the strike 
this will not be possible this year. Therefore, the 
concert for this year becomes a key to the program and is 
being supported by the broadcasting media. This is the 
first year in which a request is made for a grant equal to 
rent for the Queen Elizabeth Playhouse. The grant request 
is for $800 which is the estimated cost for a rehearsal 
and performance, as extra costs are necessitated by the 
T.V. coverage." 

Following discussion, it was 

RECOMMENDED 

THAT a grant of $600 equal to the cost of theatre use for 
the rehearsal and performance by the Concert Box Officeg 
to raise funds for the Christmas Bureau be approved, the 
source of funding to be Contingency Reserve. 


2 . Stanley Park Seawall Pedestrian Cycle Path 

The Committee considered the attached Manager's Report dated 
December 5, 1978, wherein the Director of Finance reported on the 
Stanley Park Seawall Pedestrian Cycle Path. The report includes 
details of background of the construction program, the Devonian 
Foundation Contribution, Canada Works Funding and projected costs. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

H. Pui'chaso or Poi-tion ol Shaughnossy Go 11 
Coui'so loi- a Botanical Garden 


The Boai'd of Adini n i s t I'a t ion , under date ol Decemboi' 18, 1970 
submitted the I'ol lowing reyioi't : 

'Your Board submits the following report of the Corporation 
Counsel : 

"On February 17, 197 Council considered a proposal by the 
Honourable Grace M. McCarthy for financing the purchase of 
the Old Shaughnessy Golf Course and for developing it as a 
botanical garden. On April 7, 197 Council approved in 
principle the expenditure of $666,000.00 for site 
purchase. 

Two contracts have now been prepared which provide for the 
financing of the purchase of 46.449 acres of the Old 
Shaughnessy Golf Course, the actual purchase of the property 
and its develo^Hnent as a botanical garden. 

I. FINANCE CONTRACT 

This contract is made between the Provincial Government, 
the Vancouver Foundation and the City. It provides that 
if the City agrees to buy the 46.449 acre portion of the 
Golf Course for $2,000,000.00 on January 15, 1971, the 
Foundation and the Provincial Government will each pay 
$666,666.67 to the City on January 14, 1971 to be applied 
towards the purchase thereof. The Foundation and the Pro- 
vincial Government also agree that each will contribute 
an additional $333,333.33 in three instalments of $111,111.11 
on September 30 in 1971, 1972 and 197 3 to be applied towards 
developing the site as a botanical garden. 

This contract contains covenants by the City that this pro- 
perty, the reservoir site and the dedicated roads lying in the 
eastern portion of this property will be developed and main- 
tained as a botanical garden. 

This contract has been considered and approved by the Cor- 
poration Counsel, executed by the Provincial Government and 
the Vancouver Foundation and has been submitted to the City 
for execution. 

II. AGREEMENT FOR SALE 

This contract is between the City of Vancouver and the 
Canadian Pacific Railway and provides for payment by the City 
of the purchase price of $2,000,000.00 for the 46.449 acres 
on January 15, 1971, and for the conveyance of this property 
to the City on that date. 

The contract also provides that the City will abide by 
restrictive covenants limiting the use to which the property 
so conveyed, the reservoir site and the dedicated roads in 
the eastern portion of the property may be put. 

This agreement has been approved by the Corporation Counsel 

and the solicitors for the Canadian Pacific Railway although 
it has not yet been sulwnitted to the Canadian Pacific Rail- 
way for final approval and execution. 
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i2 continued; 


city Council on May 31, 1977 approved proceeding with the 
Stanley Park Pedestrian Cycle Path Project and in addition passed 
the following resolution: 

"THAT should Canada Works funding of this project not 
be approved for 1978 and 1979, it be recommended to 
those Councils that 50% of the City's costs of the 
project be allocated from the Park Board Supplementary 
Capital Budgets for 1978 and 1979, and that the finan- 
cing proposal set out in the memo of the Deputy 
Director of Finance, dated May 30, 1977, be approved." 

The total cost of the program was estimated at $1,750,000 and 
was presented to Council at no cost to the City as follows: 


The construction was scheduled to be done over a three-year 
period and it was anticipated that Canada Works funding would be 
approved over a coinciding three-year period in approximately 
equal yearly amounts to total $850,000. However, the Canada Works 
funding has since been reduced and a shortfall of $241,000 is fore- 
cast if the Canada Works funding continues on a reduced scale. The 
Park Board requested that the shortfall be carried by the City until 
such time as is appropriate in the third year (1980) of the cons- 
truction to apply for a Provincial Grant for the outstanding amount. 

The Park Board suggested that the shortfall of $241,000 be 
spread over the three years of the project with the first and the 
second year shortfall being provided in 1979. City Officials felt 
that at least the $241,000 shortfall should be provided for at this 
time on the basis of Canada Works continuing on the presently 
reduced scale. 

Following further discussion, it was 

RECOMMENDED 

(A) THAT the allocation from the 1979 Supplementary 
Capital Budget include the expected shortfall 

for 1978 and 1979 of $147,700 as a first priority, 

(B) THAT any further shortfall be provided in the 1980 
Supplementary Capital Budget as a first priority and 

(C) THAT upon receipt of any Provincial or any other 
funding that the Supplementary Capital Budget provi- 
sion be reduced in that year, 

(D) THAT 50% of the allocation from the Supplementary 
Capital Budgets be taken from the Parks Board's 
allocations as a first priority, in light of the 
Council resolution of May 31, 1977. 


Anticipated Canada Works funding 


Devonian Foundation contribution 


$ 900,000 
850,000 


$1,750,000 
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3 . P ark Board Departmental Review 

Following the Departmental Review of the Park Board, City 
Council on July 25, 1978 requested the Park Board to report back 
to the Finance Committee on further reductions to achieve the 
target 5% budget reduction of $49 0,000 as requested by Council 
during the Departmental Review. The Park Board reduced their budget 
by $55,085 at that time. 

In the Review, the Park Board requested that additional staff 
be provided to assist the Board with research and analysis and the 
City's Methods Analyst was made available to the Park Board for 
six months. Mr. McLean did extensive research of the Board's 
operations and was able to suggest $37,000 of additional operational 
efficiencies towards the target 5% reduction. 

The Committee considered a letter from the Chairman of the 
Park Board dated December 5, 197 8 on Park Board Budget Reductions 
and a memo dated December 1, 1978 to the Superintendent of Parks 
from the Director of Financial Services at the Park Board entitled 
"5% Budget Reduction Target" as requested by Council. 

The Park Board stressed that organizational systems in all 
divisions of the Park Board have not kept pace with rapid expansion 
over the past ten years because of the lack of a research/analysis 
section to monitor and recommend up-to-date administrative systems 
and operational techniques. Suggesting possible budget reductions 
without a thorough review performed by a research section forced 
senior Park Board staff to suggest reductions based on limited 
data and with insufficient knowledge of the impact of the changes. 

The memo from the Director of Financial Services of the Park 
Board outlined several alternatives to achieve the 5% reduction 
by reducing services and adding fees and charges or increasing fees 
or charges. However, the letter from the Chairman of the Park 
Board stated that all the alternatives had been rejected by the 
Board. Representatives of the Park Board advised that this was 
not entirely correct and should have stated that the 1978 Park 
Board felt that the matter should be referred to the 1979 Board 
and the Chairmen of the various committees on the Park Board have 
been requested to report back to the Board in January on what can 
be done to cut costs. 

Following discussion, it was 

RECOMMENDED 

THAT the $37,000 reduction in the Board's 1979 operating 
and maintenance budget be approved and the Park Board 
report back to the Finance Committee early in 1979 on 
the balance of the target 5% budget reduction. 


The meeting adjourned at approximately 3 : 35 p.m. 
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STANDING COMMITTEE OF COUNCIL 
ON 

TRANSPORTATION 


December 7, 1978 


A meeting of the Standing Committee of Council on 
Transportation was held on Thursday, December 7, 1978, in the 
No. 1 Committee Room, third floor. City Hall, at approximately 
3:30 p.m. 


PRESENT: Alderman W. Kennedy, Chairman 

Alderman M. Ford 
Alderman M. Har court 

ABSENT: Alderman D. Bellamy (Civic 

Business) 
Alderman H. Rankin (Leave of 

Absence) 

COMMITTEE CLERK: J. Thomas 


The minutes of the meetings of November 2, 9 and 23, 1978, 
were adopted. 


RECOMMENDATION 

1. Request for Traffic Signal: West King Edward Avenue 
and Blenheim Street 


The Committee had for consideration a City Manager's 
report dated November 29, 1978 (circulated), in which the City 
Engineer reviewed a request for the installation of a vehicular 
traffic signal at the intersection of King Edward Avenue and 
Blenheim Street. The request was initiated by Mr. J. Drabek, 
3330 West King Edward Avenue, and the Lord Kitchener Elementary 
School Consultative Committee. 

Present for the discussion were Staff Inspector J. E. 
Robertson and Police Constable Ells, Police Traffic Division, 
Mr. R. Arnold, Lord Kitchener School Consultative Committee, 
Mr. L. Graves, Association of Blenheim Street Residents, 
Mrs. J. Clark and Mr. J. Drabek, residents. 

The Assistant City Engineer, Traffic Division, reviewed 
the report with the Committee and advised there were two major 
issues: conditions at the intersection and the roles of King 
Edward Avenue and Blenheim Street. King Edward Avenue -is— 
major east-west arterial street with two 24-foot pavements 
divided by a central grassed median; Blenheim Street is a 
secondary arterial street with an uncurbed 24-foot pavement 
width, which serves as a collector for the area. Dual stop signs 
installed on Blenheim at the north and south approach to King 
Edward Avenue required motor ists to stop before cros sing the 
north and south roadways and also within the centre boulevard 
area; sight conditions were good and lighting comparable to other 
arterial streets in residential areas. 
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The analysis of traffic volumes, vehicular speed, recorded 
accident history showed existing traffic control conditions were 
adequate for the intersection and it was the the department's 
position that neither a vehicular traffic signal nor a 
pedestrian actuated signal were warranted. 

Mr. Rudberg advised the City Engineer was proposing that 
a seven- foot ornamental hedge at the northwest corner be 
trimmed down to three-feet to improve motorists' visibility and 
that two more signs be installed indicating a school crossing 
area. 

Police Constable Ells, head of the Police School Patrol 
Branch, summarized the results of two surveys undertaken on 
October 18 and 26, 1978, during the 8:00 - 9:00 a.m. period, 
following a request by the Lord Kitchener School Consultative 
Committee. The findings of the two surveys indicated that there 
was insufficient traffic to warrant a school patrol. Police 
Constable Ells advised a 13-point criteria was applied in his 
survey, including number of vehicles, speed, turning movements, 
driver habits, number and conduct of students crossing, 
visibility, signing, etc. He felt the separated highway aspect 
of King Edward Avenue with its wide central boulevard presented 
an ideal crossing situation and a traffic signal could be 
hazardous in that it could create a sense of over-confidence 
on the part of the school children using the crossing. 

Mr. Arnold addressed the Committee and pointed out the 
disparity between the official position and the dangers 
perceived by the parents of the very young children attending 
Lord Kitchener Elementary School. The School Consultative 
Committee had established a special committee to improve 
safety conditions at the intersection. More than 50 per cent 
of the parent population, the Vancouver Parent-Teacher Council 
and the Dunbar Soccer Association strongly supported the special 
committee's aims and goals. Mr. Arnold advised that parents were 
concerned not so much by the traffic volumes but by its character. 
Contrary to the police survey, high speeds had b^en observed 
and the physical characteristics of the roadway between King 
Edward Avenue and Dunbar Street, one of the highest points in the 
City, appeared to provoke 'Stirling Moss' type driving. 

Mr. Drabek advised he lived practically at the intersection 
and his observations convinced him the City Manager's report was 
based on spurious statistics regarding the number of accidents. 
The City Engineer indicated there had been eight accidents this 
year, to October 7, 1978; however, to his knowledge, there had 
been at least 15, including a three-car accident on November 1, 
1978. Mr. Drabek also disputed the statement that there were 
adequate gaps in the traffic and contended that quite often 
there was an uninterrupted flow particularly eastward downhill 
from Dunbar, four blocks away. 

The City Manager pointed out accident statistics were only 
one element of the City warrant system and many accidents were 
unreported if they involved less than $200 damage. 

Mr. L. Graves presented a brief (on file) on behalf of the 
Association of Blenheim Street Residents, an organization formed in 
October, 1978, to deal with traffic problems on Blenheim Street 
between 16th Avenue and Marine Drive. While sharing the concerns 
of the school parents, the Association did not feel the problems 
would be solved by installing a traffic light. A traffic signal 
at the intersection could very well increase high-speed through 
traffic on Blenheim and pose additional hazards for pedestrians. 
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The Association felt all community groups in the area should be 
involved in discussions to seek a solution to speeding traffic. 

Mrs. J. Clark, resident, also addressed the Committee and 
expressed concern that parkedi vehicles obscured visibility at 
the intersection. She felt if her hedge had to be trimmed down 
to three feet to improve visibility, then it should also be 
possible to prohibit parking in the blocks adjoining the inter- 
section. Mr. Rudberg agreed to investigate this aspect and 
particularly regarding long term parking of a bus in front 
of Mrs. Clark's residence. 

A representative of McKenzie Heights Homeowners' Association 
also spoke on the necessity for slowing traffic speed in the area. 
Mr. Overmyer, School Consultative Committee, expressed the 
concerns of parents of very young students of Lord Kitchener 
School and said he did not feel a pedestrian actuated signal 
would impede traffic or present a greater hazard. 

During discussion, the Chairman noted Council and the Police 
Department were concerned about the overall increase in traffic 
speeds throughout the City and had requested the Provincial 
Government to reinstate the fine system for traffic violations. 

The City Manager advised that the Premier in his capacity 
as Minister of Energy, Transport and Communications had that 
day acknowledged Council's request as follows: 

"At the prunt time v« h«ve a joint Miaijtzy Task Force composed of 
senior representetlvea from the Ministry of the Attorney -General and 
the Ministry of Energy, Transport and Comnunications examining the 
whole spectrum of road safety and driver control. Tour Committee's 
resolution has been forwarded to the Task Force and it will be given 
serlotis consideration. 

An intermin report from the Task Force is expected by the end of this 
year. If your Committee has any other concerns that you feel should 
be addressed please feel free to forward them. The Task Force welcomes 
and needs outside input in order that all points of view may be considered 
and assessed." 


The Committee also noted a communication dated November 29, 
1978, from the Vancouver Parent-Teacher Council supporting the 
request for a pedestrian activated signal. 

Following further discussion, it was 

RECOMMENDED 

THAT the City Engineer report back followina 
further meetings with the Lord Kitchener School 
Consultative Committee and other community groups 
in the area, on traffic problems in the vicinity 
of King Edward Avenue and Blenheim Street. 


2 . Champlain Heights - Transit Service 

The Committee on November 23, 1978, when dealing with a 
City Manager's report reviewing transit route changes in the 
Champlain Heights area, noted that Burnaby Council had not 
been consulted and deferred further consideration to permit 
discussion between Vancouver and Burnaby Engineering staffs. 
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Before the Committee for consideration was the City Manager' 
report dated November 3, 1978 (circulated) , in which the City 
Engineer reviewed proposed bus route changes necessitated by 
continuing residential development in Chsunplain Heights, to 
be introduced on February 16, 1979. 

The Assistant City Engineer, Traffic Division, in an 
addendum report to the Committee stated that City engineering 
staff, B.C. Hydro and Burnaby staff had discussed the proposed 
changes with particular emphasis on the proposed extension of 
the #26 Boundary service. Mr. Rudberg reported as follows: 

"This extension improves the service level for those 
Burnaby residents living in the Rumble/Boundary area, 
and the Burnaby staff s upper te d the proposed extension. 
However, to improve the service level for Burnaby, they 
requested two additional bus stops on Matheson at Rumble 
and that B.C. Hydro honor transfers from the Willingdon 
service at Matheson and Rumble. Burnaby staff are now 
preparing a report to their Council for approval of this 
extension including these changes and the paving of the 
two bus stop areas northbound on Boundary Road. 

The City Engineer and B.C. Hydro concur with these 
suggested changes and recommend that the Committee 
approve this extension with these changes subject to 
the approval of Burnaby Municipal Council." 

Mr. N. Davidowicz addressed the Committee on a brief 
presented by the Killarney-Champlain Citizens for Action 
Association (on file) which commented on recommendations 
contained in the City Manager's report. The brief stated 
the Manager's Report did not deal with the concerns and previous 
requests of citizens in the area, nor did it address itself to 
the City's working papers on the provision of public transit 
for Champ lain Heights dated March 1 and 12, 1974. The 
Association felt the general public should be notified of the 
proposed transit changes at a meeting in the area. 

Mr. Davidowicz noted that the proposals would involve 
changes in headways in late evenings, Sundays and Holidays, of 
approximately ten minutes - from twenty minutes to half hourly 
to accommodate the extended route length. It was his under- 
standing that Burnaby Council was not in agreement on the #26 
Boundary route and would be discussing the changes at the Council 
meeting on December 11, 1978. 

Mr. M. Egan, Assistant Project Manager, Champlain Heights, 
advised more residents would be moving into new homes in 
Champlain Heights shortly and would need transit service. The 
Development Project Staff supported the City Manager's 
recommendations . 

Following discussion, it was 

RECOMMENDED 

A. THAT Council approve in principle the bus route 
proposals with the issue of a right-of-way from 
Butler Street to Champlain Crescent to be the 
subject of a further report. 

B. THAT subject to the approval of Burnaby Council, 
City Council approve the No. 26 Boundary extension 
for implementation in February of 1979 including 
the bus stops as shown on Figure 4 (revised) . 
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C. THAT Council direct the City Engineer to initiate 
a public meeting regarding the improvement of Tyne 
Street, through the Champlain Heights Planning 
Advisory Committee. Also that the City Engineer 
proceed with initial steps towards acquisition of 
properties and initiation of the paving in 1979 
subject to confirmation of funding. 

D. THAT subject to Phase 2 proceeding. Council 
instruct the Champlain Heights Project Manager to 
reserve approximately h acre adjacent to S.E. Marine 
Drive and Champlain Crescent. 


During discussion on the foregoing item. Alderman Ford 
stated her attention had been drawn to a B.C. Hydro 
interoffice memorandum dated November 24, 1978, 
referring to additional transit changes affecting Main- 
Robson; Davie-Kingsway and Granville-Victoria routes also 
proposed for implementation on February 16, 1979. 
Alderman Ford referred to Council's expressed wish that 
Hydro give three month's notice of transit changes and 
requested that staff investigate the matter for report 
back. The Chairman so directed. 


3 . Review of Traffic Conditions; Davie and Bute 

City Council on August 15, 19 78, when reviewing various 
measures to deal with prostitution in the downtown core, 
identified the vicinity of Davie and Bute Streets as a problem 
area. The City Engineer was instructed to investigate the 
traffic situation at this intersection for report back. 

In a City Manager's report dated November 15, 1978 
(circulated) , the City Engineer reported that the current 
traffic flows in the 1100 and 1200 blocks on Davie Street did 
not warrant the establishment of turning restrictions and 
parking prohibitions . 

RECOMMENDED 

THAT no action be taken at this time to modify the 
traffic regulations on Davie Street in the vicinity 
of Bute Street and that the traffic conditions be 
monitored on a periodic basis in the future. 


4 . Revenue Sharing Act; Roadway Improvements 

The Committee had for consideration a City Manager's report 
dated December 1, 1978 (circulated), wherein the City Engineer 
submitted a list of selected roadway improvement projects for 
funding under the Provincial Revenue Sharing Act. 

The projects, summarized as follows, are estimated at 
$9,788,000, with approximately 90 per cent ($8,800,000) eligible 
for funding, which could provide a maximum potential Provincial 
contribution of $4,400,000: 

1) 4th Avenue/4 th Diversion: Alma to Sasamat (property 
acquisition and construction) 

2) Nanaimo: 29th to 34th (construction) 

3) Cordova Extension: Granville to Howe (design and 
preparatory work) 

4) Marine Way /Marine Drive: Kerr to Boundary (construction) 
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5) Boundary Road: Imperial to Marine Way (preparatory 
work) 

Rupert: 23rd to Kingsway (construction) 

41st & Granville: 4 left-turn bays (property acquisition) 

Tyne: Kingsway to 49th (property acquisition and 
construction) 

Taylor/Smithe Connector (property acquisiti cn and 
construction) 

22nd Avenue: Nanaimo to Renfrew (construction) 

North-west Point Grey Access Road - 4th Diversion to 
250' west of Blanca (construction) 

Boundary: left-turn bay at Kingsway (construction) 

Boundary: BNR tracks to Charles (construction) 

Caitibie at Broadway & 12th: left-turn bays (property 
acquisition) 

12th: Lakewood to Clark (construction) 

Fir at 4th Avenue: Granville Island Entrance (property 
acquisition) 


RECOMMENDED 

A. THAT the above listed projects be submitted to 
the Province for funding consideration as part 
of the 1979/80 Revenue Sharing Act - Roadway 
Improvements . 


B. THAT projects be removed from consideration as 
part of this year's program if Council approvals 
for individual projects are not received. 


* * * * * 


The meeting adjourned at approximately 4:45 p.m. 


FOR COUNCIL ACTION SEE ?AGE(S) 


REPORT TO COUNCIL 


SPECIAL COUNCIL COMMITTEE ON THE DISABLED 
DECEMBER 4, 1978 


The Special Council Committee on the Disabled at its meeting 
on December 4, 1978, requested that the following items be forwarded 
to Vancouver City Council for approval at its meeting on December 12, 
1978: 

(1) Transportation for the Disabled 

In April Council authorized $121,129 to subsidize the B.C. 
Lions Society in its transportation service to the disabled ($3.43 
per passenger, per trip) to cover the period from May 1, 1978 to 
December 31, 1978. 

The Committee expressed concern that adequate transportation 
is not available to these people during December and particularly 
during the Christmas holidays. 

The Committee was advised that sufficient funds remain to 
provide an improved service during this period, and it therefore 

RECOMMENDED 

THAT the Director of Social Planning renegotiate the present 
arrangement with the B.C. Lions Society to provide additional 
transportation service to the disabled for the balance of 
the year. 

(2) Taxi Service for the Disabled 

The Committee discussed the need for an 'on demand' taxi 
service in Vancouver for disabled persons, using specially equipped 
vehicles. The Committee felt that in addition to the subsidized 
B.C. Lions Society service, which is the equivalent of public 
transportation for the disabled, there is also a need for an 
unsubsidized service for both disabled residents and disabled 
tourists requiring the convenience of an 'on demand', 24 hour 
service and willing to pay for it. 

The Committee has so far been unsuccessful in its efforts to 
interest the Taxi Companies in this regard. 

Therefore, the Committee 

RECOMMENDED 

A. THAT the Director of Social Planning in conjunction with 
the Director of Permits and Licenses report back to the 
Special Council Committee on the Disabled on the feasi- 
bility of Taxi Companies being required to provide a 
specially equipped vehicle for the transportation of 
disabled persons as a condition of their business license; 
and further , 

B. THAT if funds are required to conduct a feasibility study, 
the Director of Social Planning be authorized to utilize 
the remaining funds ($922.73) from the $1,000.00 allo- 
cated by Council on November 22, 1977 for the 1978 
expenses of the Committee. 


Respectfully submitted, 

Alderman Ford, Chairman 
Special Council Committee 
on the Disabled 


fOR coojJciL !kam see page(s). 
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COUNCIL COiMMITTEE ON THE ARTS 


December 6, 1978 


A meeting of the Council Committee on the Arts was held on 
Wednesday, December 6, 1978, in the No. 1 Committee Room, third 
floor. City Hall, at approximately 9:00 a.m. 


PRESENT: 


Alderman Brown, Chairman 

Alderman Gibson 

Alderman Marzari 

Dr . G . Andrew 

Ms. N. Baird 

Mr. B. Carey 

Mr. J. Dayton 

Mr. B. Freschi 

Mr . L . Lauk 

Mr . N . Young 


ABSENT: 


Dr . D . McGann 
Mrs. D. Shadbolt 
Mr . C . Wootten 


ALSO PRESENT: 


Mr. E. Fladell 


CLERK : 


G . Barden 


RECOMMENDATION: 


1 . Heritage Festival Society Budget 

The Committee considered the attached Manager's Report dated 
November 17, 197 8, wherein the Director of Social Planning reported 
on the Heritage Festival Society Budget as follows: 

"In May, 1979, the Heritage Festival Society proposes to repeat the 
' 1978 Young People's Heritage Festival and to provide evening per- 
formances for adults in tent theatres at Vanier Park. The Society 
also proposes to sponsor another Folk Music Festival and a series of 
Folk Music Concerts next year. Both these Heritage Festival events 
were popular with the public and received good reviews from the 
critics . 

Because 1979 is designated the International Year of the Child, the 
Canada Council in co-operation with the Province of British Columbia 
and ether Provincial Governments, are planning to use our tent 
theatres for a country wide tour of Young People's Festival Theatre 
to over 40 Canadian cities. This tour is an outgrowth of Vancouver's 
successful Festival experience in 1978. 

Arts funding staff at Federal and Provincial levels of government have 
again indicated interest in supporting the Vancouver Heritage Festival 
programs. As in past years they are looking for an initial financial 
commitment from the City of Vancouver. 

On November 2, 1977 $112,000 was approved in principle by City Council 
as the City's share of the overall 1978 Festival budget. City Council 
confirmed its decision on January 17,1978. Following this confirma- 
tion City funds were provided to the Heritage Festival Society in two 
payments, February 1, 1978 and March 31, 1978. The Council resolution, 
approved in advance of the 1978 budget, enabled Heritage Festival pro- 
gram planning to go forward and encourage funding from various other 
sources. (See Appendix 1). 

$57,500 of the $112,000 was included in the overall Civic Festival 
budget of $100,000 in 1978. The remaining $54,500 came from the 
Provincial per capita grant provided to the City through the Captain 
Cook programs . " 


Cont'd 
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Regular Council. Januai'y 6, 1971 9 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Purcliase ol Portion ol Shaui;hn(\^sy Golf 
Course I'c^r a Dotanical Garden (cont 'ci) 

The Corpoi'ation Counsel recommends that the City enter into 
these two contracts and that His Worship the Mayor and the 
City Clerk be authorized to sign them on behalf of the City, 

YOUR BOARD RECOMMENDS that the foregoing recommendation of the 
Corporation Counsel be adopted by Council.' 

MOVED by Aid, Wilson, 

THAT the foregoing report be appi'ovod, 

- CARRIED 

I. Development Permit Application: 

Marathon Realty Company and Development 
of an approximately 12 acre site of 
old Shaughnessy Property 


The Board of Admi nisti'ation submitted a report of the Director 
of Planning with respect to a development permit application by 
Marathon Realty Company Limited for a town house and garden 
apartment complex on a 12-acre site on the westerly portion of 
the former Shaughnessy Golf Course, bounded by the lane east of 
Granville. West 37th Avenue, the lane south of West 33rd Avenue 
and the boundary of the proposed Botanical Gardens, 

Details in respect of the vai'ious features of this development 
permit application are set out in the report, concluding with 
recommendations as follows: 

" The Technical Planning Board recominends that Development Permit Application 
#54192 be APPROVED thereby permitting a 152 dwelling unit Town House and 
Garden Apartment development in accordance with the application and such 
plans and information forming part thereof and subject to the following 
condi tions : 


1, Prior to the issuance of the Development Permit 


(a) Revised drawings are to be first submitted to show to the 
satisfaction of the Director of Planning the details of general 
architectural finishes, roof lights, skylights, chimneys, roof 
surfaces, etc. 


Further that the external finishes of the building be subject to 
the prior approval of the Director of Planning with consideration 
being given to obtaining some changes in external finish materials 
other than the indicated Stucco. 


(b) That the provision of any individual Town House or Garden Apartnent 
dwelling unit be subject to the prior approval of the Director of 
Planning with regards the provision of daylight after examination 
of window locations, size and location of horizontal sun louvers, 
heights of patio or garden wall enclosures, etc. 


(c) Revised drawings be first submitted to indicate to the satisfaction 
of the Director of Planning 


(i) the provision of 365 off-street parking spaces being in 

compliance with relevant regulations of Section 12 of the 
Zoning and Development By-law and with the internal drive- 
way being not less than 22 ft. wide. 


con t 'd . 


]p.0port to Coxmcil 
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Heritegg yestival Society Budget (Cont'd) 

The Comptroller of Budgets advised that, through discussion 
with Social Planning Department, it is learned that this is intended 
to be a Provincial Government /City cost shared program, but the 
Provincial Government has not yet disclosed the amount of its 
contribution, and recommends that approval be subject to Provincial 
Government cost sharing to allow the Director of Social Planning 
to proceed with program planning and to approach the Provincial 
Government for cost sharing . 

The City Manager suggested that Council may wish to refer this 
matter to the first meeting of the 197 9 Finance Committee. 

The Committee felt that the City should take the responsibility 
to see that there will be a Festival in 197 9 and following further 
discussion, it was 

RECOMMENDED , 

A. THAT $57,500 be approved in principle now for Heritage 
Festival 197 9 programs and presented to the 197 9 Council 
for confirmation in advance of 197 9 budget approval in 
order that other cost-sharing arrangements and planning 
may proceed . 

B. THAT if and when confirmed by the 197 9 Council the funds 
be provided to the Heritage Festival Society in two equal 
instalments: one in early January and one by April 1, 197 9. 


The meeting adjourned at approximately 11:05 a.m. 


t if * * 


FOR co^jficiL i\am see paq^s^JX^ 


REPORT TO COUNCIL 
STANDING COMMITTEE OF COUNCIL 
ON 

TRANSPORTATION 
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November 23, 1978 


A meeting of the Standing Committee of Council on 
Transportation In Camera was held on Thursday, November 23, 
1978, in the No. 1 Committee Room, third floor. City Hall, 
at approximately 3:55 p.m. 


PRESENT: 


ABSENT: 


COMMITTEE CLERK: 


Alderman W. Kennedy, Chairman 
Alderman D. Bellamy 
Alderman M. Ford 

Alderman M. Harcourt 
Alderman H. Rankin (Leave of 

Absence) 

J . Thomas 


RECOMMENDATION 

1. Acquisition of Property: 4725 Nanaimo Street 

The Committee had for consideration a City Manager's 
'report dated November 14, 1978, in which the City Engineer 
and the Supervisor of Properties reported on negotiations 
with a property owner who had complained that proposed 
road widening on Nanaimo Street was too close to his house. 

The Supervisor of Properties advised the Committee 
that initikl problems had been resolved and an agreement 
had been reached with the property owner for the City to 
acquire a three-foot strip of land subject to the City 
undertaking certain modifications to the house. 

It was noted property acquisition for the Nanaimo 
Street widening project is funded 50% by the Provincial 
Revenue Sharing Program, which stipulates that only 
expenditures before December 31, 1978, are eligible. 

RECOMMENDED • 

THAT the Supervisor of Properties continue negotiations 
for a three- foot strip of land at 4725 Nanaimo Street. 


* * * * It 


The meeting adjourned at approximately 4:00 p.m, 


FOR COL'f]C!L ACTiC?3 SEE PA€5(S)..i.05',.. 



December 8, 1978 


TO: His Worship the Mayor and Members of the City Council. 

Your Worship & Members , 

Re: Present Role and Future Role re 
Vancouver Civic Theatres Board. 


PURPOSE OF THE REPORT 

On January 17, 1978 Council passed the following motion: 

"THAT the Civic Theatres Board and the City 
Manager review the role and usefulness of the 
Civic Theatres Board and report back to Council 
this year. " 


HISTORY 

Under the initial By-law #3596 dated September 25, 1956, for 
the operation of the Theatres, the Board had considerable powers of 
operation. 

Under the present By-law #3941 dated October 4, 1961, the 
Board is purely advisory, and therefore, is not able to be active 
to any appreciable degree in the management of the Theatres. In 
fact, the Theatres' Manager is unable to look to the Board on any 
authoritative basis; rather, his direction from time to time is 
through the City Manager. The present role of the Board then is 
advisory to the Council and supportive to the Theatres' Manager. 
(A short resume of the by-law changes is attached as APPENDIX "A"). 


BOARD ACCOMPLISHMENTS UNDER THE ADVISORY BY-LAW 

Since the change in the By-law in October, 1961 - occasioned 
by the financial problems under the previous manager - the Board has 
been an advisory group of concerned and knowledgeable citizens who 
^ave contributed interest and experience to the successful operation 
of our Civic Theatres; in spite of the fact that they have a minimum 
of authority. 

Under the existing circumstances the Board has functioned in the 
only manner possible by introducing the comments and ideas of members 
of the community into the governing process. Other Boards (Heritage 
Advisory Committee, Planning Commission) operate in a similar manner. 

The Civic Theatres Board has been active in a variety of 
areas - to give a few examples : 

— Dealing with complaints and enquiries from citizens 
who encounter some form of diffuculty during the 
operation of the facilities. Almost all of these items 
are dealt with at board level - very few have had to 

be brought before Council. 

■* Reviews and recommends to Council revised theatre 
rental rates. 

Requesting adjustments, alterations or special 
permission from Council or the City Manager on behalf 
of lessees, when necessary. 

— Dealing with lessees and operators. 
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Assisting the Theatres' Manager in the 
preparation and presentation of the budget. 

Dealing with licensees as a concerned, constituted 
alternative to the decisions of the Theatres' Manager. 
Many problems have been solved by offering the licensee 
and/or the Manager other points of view. 

Offering the public a direct and convenient means 

of access for comments and contributions concerning the 

best use and care of our theatres as civic assets. 

Offering Council information and advice which might 

not be forthcoming from within the general administration 

of the City. 

Assigning each member of the Board a sphere of interest 
in order to give the Theatres' Manager an objective and 
external view of the operation and needs of the theatres. 


As can be seen from the above, the Civic Theatres Board does 
have a useful role in reference to the operation and maintenance of 
our Civic Theatres. It has performed this role for the past 17 years 
in a quiet, low-key and competent manner, in spite of the frustrations 
created by its lack of authority. 

Since Council has seen fit to ask for this review, the Board 
members have given considerable study to the enlarged role which the 
Theatres Board could play on behalf of Council to be more effective . 
Enclosed, therefore, is a memorandum marked APPENDIX "B" setting out 
suggested changes to the present By-law which would permit the 
Theatres Board to be the responsible authority in certain areas while 
remaining advisory in other areas. 

The Board is unanimous in submitting its views to Council and 
requests consideration be given to the attached proposals. If Council 
concurs, it is suggested that the Director of Legal Services be 
instructed to draft a new By-law incorporating these changes, 
effective January 1, 1979. 

The Chairman will be present in the event that Council has any 
questions to direct to him. 

Respectfully submitted. 


(Signed) Norman Young, Chairman 

Vancouver Civic Theatres Board 


FOR COUMCIL ACTiON SEE PAGE(S} .^Ol^— 
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APPENDIX "A" 


A SHORT RESUMi OF BY-LAW CHANGES 


Effective October 4, 1961, By-law 3941 repealed By-law 3596 dated 
September 25, 1956, and took away financial powers thus creating 
an advisory board. 

This removed (in summarized form) 

(4b parking arrangements 

(4c collection of monies 

3596 (4d authorization of expenditures 

(4e keeping of books 

(4f appointment of manager 

and changed to advice on 

3596 4a fixing of fees, admissions, rates and rentals. 

Under By-law 3941 , the Board was given the ' power to advise ' Council 
on: 

3a forms and types of entertainment which should be 
especially encouraged 

3b advantages of policies and methods used elsewhere 

3c integration of other facilities and concessions 

3d budget as prepared by the manager 

3e rates and ^rentals schedule as proposed by the manager 

3f other matters referred by Council for advice and 
recommendation 

3g matters relating to the theatres which merits 
action on the part of Council . 


APPENDIX "B" 


SUGGESTIONS RESPECTING INCREASING THE 
RESPONSIBILITY OF THE THEATRES BOARD. 


Authority be granted to the Board to be responsible for the 
following, subject to civic administrative requirements; 

(a) Review and present to the City Council the annual 
budget; the Theatres Board to be involved in all 
discussions at any Council or Coirmittee level; 

(b) The forms of entertainment, appropriate to the 
Civic Theatres, and types of organizations which 
should be specially encouraged to use the Theatres ' 
facilities ; 

(c) Leases and concessions involved in the operation of 
the Theatres; 

(d) Determination of matters dealing with lessees or 
licensees which are in the nature of appeals from the 
decision of management and consistent with the policies 
of the Vancouver City Council and the provisions of the 
By-law; 

(e) To make arrangements for the operation and management 
of Parking Garage associated with the Theatres; 

(f) The Board may on behalf of the City authorize or 
approve of the construction or installation of improve- 
ments to the said Theatres, the purchase of equipment 
or material, or the incurring of any other expense as 
may be necessary for the proper development, maintenance 
or operation of the said Theatres; provided that no such 
improvement/ article or equipment, order for material or 
the incurring of any other expense as aforesaid, or any 
agreement with respect thereto, shall be so authorized or 
approved where the cost thereof or the amount involved with 
respect thereto, exceeds the sum of Fifteen Thousand 
Dollars ($15,000.00) or would have the effect of increasing 
the total expenditures of the City for Theatre purposes for 
any year beyond the estimated expenditure approved by 
Council for such year, except pursuant to By-law or a 
resolution of the Council. 


The Board shall advise the Vancouver City Council on the following 

(a) The schedule of rates and rentals which are to be 
charged for the Theatres' facilities, including parking. 

(b) Any matters which, in the view of the Theatres Board, 
should receive the consideration of the City Council in 
the interest of the general operations of the Theatres. 


Within the provisions of the By-law, the Theatres Manager 
shall report directly to the Theatres Board, and assist the 
Board as necessary in its operations. 


CITY OF VAIJCOUVER 

SPECIAL COUNCIL - DECEMBER 12, 1978 

COURT OF REVISION 

A Special Meeting of the Council of the City of Vancouver 
was held on Tuesday, December 12, 1978, in the Council Chamber 
at approximately 2:00 p.m. 

PRESENT ; Mayor Volrich 

Aldermen Bellamy, Brown, Ford, Gerard, 
Gibson, Harcourt, Kennedy, 
Marzari and Puil 

ABSENT: Alderman Rankin (Leave of Absence) 

CLERK TO THE COUNCIL ; R. Henry 

MOVED by Aid. Puil 
SECONDED by Aid. Harcourt, 

THAT this Council resolve itself into a Court of Revision for 
the purpose of hearing complaints against the proposed assessments 
or the accuracy of frontage measurements, or any other complaints 
which persons interested may desire to make and which is by law 
cognizable by the Court, Mayor Volrich in the Chair. 

- CARRIED UNANIMOUSLY 

Purchase of Certain Lands from Bowell 
McLean Motor Company Limited for Public 
Park Purposes and Certain Other Municipal 
Purposes - Schedule #453A 

The Court noted Schedule #453A as submitted by the Collector 
of Taxes. 

The Mayor called for representations on the matter before 
the Court and none appeared. 

MOVED by Aid. Puil, 
SECONDED by Aid. Harcourt, 

THAT Schedule #453A as submitted by the Collector of Taxes 
be approved. 

- CARRIED UNAl^IMOUSLY 

MOVED by Aid. Puil, 
SECONDED by Aid. Kennedy, 

THAT the Court of Revision rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Puil, 
SECONDED by Aid. Kennedy, 

THAT the report of the Court of Revision be received. 

- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 2:05 p.m. 


The foregoing are Minutes of the Special Council Meeting 
(Court of Revision) of December 12, 1978, adopted on 
January 9, 1979. 



/ MAYOR 

!' / 



CITY OF VANCOUVER 
SPECIAL COUNCIL - DECEMBER 12, 1978 


PUBLIC HEARING 

A Special Meeting of the Council of the City of Vancouver 
was held on Tuesday, December 12, 1973, at approximately 2:10 p.m. 
in the Council Chamber, third floor. City Hall for the purpose of 
holding a Public Hearing to amend the Zoning and Development By-law. 

PRESENT: Mayor Volrich 

Aldermen Bellamy, Brown, Ford, Gerard, 
Gibson, Harcourt, Kennedy, 
Marzari and Puil 

ABSENT: Alderman Rankin (Leave of Absence 

CLERK TO THE COUNCIL : R. Henry 


COmiTTEE OF THE WHOLE 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Ford, 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Volrich in the Chair, to consider proposed amendments to the 
Zoning and Development By-law. 

- CARRIED UNANIMOUSLY 


To aid the public present for the hearing, the Clerk read 
from the agenda that the Council had before it. 

1. Rezoning - 3655 West 10th Avenue 

An application was received from Mr. I.R. Gordon, Gordon 
Import Autos Ltd., to rezone Lot 12 Amended, Block 55, D.L. 540, 
Plan 229 being 3655 West 10th Avenue 

From: RS-1 One Family Dwelling District 

To: CD-I Comprehensive Development District. 

The proposed CD-I By-law will restrict the form of development 
as follows: 


Use : Parking Area - subject to the following: 

(a) Such parking area shall be used solely for the 
parking of client, customer or employee private 
passenger vehicles; but shall not include the 
storage or display for sale purposes of new or 
used motor vehicles; 

(b) No truck, bus or similar vehicle shall be stored 
or parked on the site at any time; 

(c) Except in cases of emergency, no commercial repair 
work or service of any kind shall be conducted on 
such parking area; 

(d) No structures shall be permitted on the site except 
as required by this by-law; 

subject to such conditions as Council may by resolution 
prescribe. 


Size of Spaces : All off-street parking spaces shall be a minimum of 18 
feet in length and 8 feet in width, except that: 

(a) Where any space abuts any portion of a fence and 
additional width is required to facilitate the 
opening of vehicle doors, the minimum width shall 
be 9 feet; and 


cont'd 
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Rezoning - 3655 West 10th Avenue 
(cont'd) 


(b) Any minimum dimensions may be increased or decreased 
at the discretion of the Director of Planning in 
consultation with the City Engineer where necessary 
to accommodate vehicles intended to be parked. 

Access to 

Spaces: Adequate provision shall be made for access by vehicles 

to all off-street parking spaces located in parking area 
by means of unobstructed manoeuvering aisles which, for 
right angle parking, shall be not less than 22 feet in 
width, and for angle parking, may be a lesser width as 
permitted by the Director of Planning. 

Setback from 

Site Boundaries : All off-street parking spaces and the parking area shall 
be uniformly set back from the site boundaries as 
follows : 

(a) from the southerly property line of the site, a 
distance of 24 feet; 

(b) from the easterly property line of the site, a 
distance of 4 feet; 

(c) from the northerly property line, after the 
required dedication for lane purposes, a distance 
of 4 feet. 


Landscaping 
of Setbacks: 


Where this parking area is required to be set back from 
any site boundary, the setback area shall be landscaped 
and maintained to the satisfaction of the Director of 
Planning. 


Curbs: 


Adequate curbs shall be provided and maintained, located 
at least 2 feet inside the edge of the parking area to 
ensure that vehicles are kept back from fences, walls, 
landscaped areas. 


Surface: 


A hard durable surface that does not produce dust shall 
be provided and maintained to the satisfaction of the 
Director of Planning and the City Engineer. 


Provision shall be made to the satisfaction of the 
Director of Planning to adequately screen from view all 
vehicles in any parking area located adjacent to an 
'R' District. 

Lighting used to illuminate the area shall be arranged 
so that direct light does not reflect onto any 'R' 
District site. 


Access to this site shall be subject to the approval 
of the Director of Planning and the City Engineer, 
provided that no access shall be permitted from 10th 
Avenue, and subject to the required ^setbacks from site 
boundaries. 

And subject to the following conditions being satisfied prior to the 
issuance of a Development Permit Application: 

(1) That the detailed scheme of development be first approved by 

the Director of Planning having due regard to the overall layout, 
provision and maintenance of landscaping, and vehicular ingress 
and egress. 

cont'd. . . . 


Screening : 


Lighting : 


Access 
Points; 


^ 494 

Regular Council, January 6, 1371 10 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Development Permit Application; 
Marathon Realty Company (cont'd) 


(ii) the provision of a satisfactory pedestrian walkway on the 
west and north sides of the site. 


(iii) the required details of finish grades adjacent to ground 
floor living accommodation; location of all utilities and 
facilities underground; heights and design details of 
patio garden walls etc.; ramp grades; protective railings, 
retaining walls etc. 


2. The required detailed landscaping plan including the boundary screening 
and the landscaping and treatment of the roofs of the Garden Apartment 
building be submitted to and amended as required to the satisfaction 
of the Technical Planning Board prior to the issuance of any Building 
Permits other than for excavation and foundations. 


3. The location and provision of garbage and collection facilities for the 
whole development be to the satisfaction of the Director of Planning, 
the City Engineer, and the Medical Health Officer. 


4. The 365 off-street parking spaces to be provided in accordance with 
approved drawings and Section 12 of the Zoning and Development By-law 
within 60 days from the date of any use or occupancy of the proposed 
development and there after be maintained including surfacing, screening, 
and curbing etc. at all times. 

5. The landscaping and treatment of all open portions of the site including 
the roof of the Garden Apartment building be completed within 6 months 
from the date of any use or occupancy of the proposed development and 
thereafter to be permanently maintained in good condition at all times. 


6. All utilities and services to be underground. 


7. No signs or advertisements shall be permitted except as may be approved 
by the Technical Planning Board 


Notwithstanding the foregoing this Development Permit cannot be issued until 
the required amending By-law to rezone the site to a CD-I Comprehensive 
Development District has been passed by City Council and all the foregolnn 
conditions fullfilled. 

The Technical Planning Board notes that should the developer request pedestrian 
access from the site to Granville Street or West 33rd Avenue, such request 
would be first reported to City Council and be on the basis that any approved 
construction and maintenence costs would be at the developers expense. 


The Town Planning Conwission endorses the recommendations of the Technical 
Planning Board and are particularly in agreement that the matter of day- 
lighting to unit rooms be subject to the prior approval of the Director of 
Planning and also that consideration is to be given in obtaining some 
changes to the external finish materials being other than Stucco. 


cent 'd , 
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Rezoning - 3655 West 10th Avenue 
(Cont'd) 


(2) The north 10 feet of Lot 12 Amended, Block 55, D.L. 540, Plan 229, 
is to be dedicated to the City for lane purposes to the satisfaction 
of the City Engineer and so registered in the Land Registry Office. 

Any consequential amendments. 

Amend the Sign By-law No. 4810 to establish sign regulations for the 
newly established CD-I By-law. 

Mr. H.W. Gray, Zoning Planner, explained the reasons why 
the Director of Planning was recommending that this application 
be not approved. 

The Mayor called for speakers for or against the application 
and the following persons addressed Council in opposition: 

Mr. W. Lee, 3609 West 10th Avenue 

Mr. Alan Baugh, 364 3 West 10th Avenue 

Mr. K. Yang, 3635 West 10th Avenue 


Mr. L.G. Harris, representing the owners of 3655 West 10th 
Avenue, spoke in favour of the application and stated his clients 
have granted Mr. Gordon an option on their property subject to 
approval of the rezoning application. 

Mr. Gordon, the applicant, in response to questions, stated 
it was not possible for him to relocate his business and further 
he has no intention of expanding into the area any further than 
the proposed new parking area. 

MOVED by Aid. Brown, 

THAT the rezoning application not be approved. 

- LOST (tie vote) 

(Aldermen Bellamy, Gerard, Harcourt, Kennedy and 
Puil opposed) 

MOVED by Aid. Harcourt, 

THAT the rezoning application be approved subject to the 
foregoing conditions; 

FURTHER THAT Sign By-law No. 4810 to establish sign 
regulations for the newly established CD-I By-law, be amended. 

- LOST (tie vote) 

(Aldermen Brown, Ford, Gibson, Marzari and the 
Mayor opposed) 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Puil, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Puil, 
SECONDED by Aid. Bellamy, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 2:40 p.m. 


The foregoing are Minutes of the fecial Council Meeting 
(Public Hearing) of December 12, 1978, adopted on 
January 9, 1979. ; 



CITY OF VANCOUVER 


SPECIAL, COUNCIL MEETING 
Proposed Rezoning 
Former C.P.R. Right-of-Way (Kitsilano Point) 


A Special Meeting of the Council of the City of Vancouver 
was held on Wednesday, January 3, 1979, in the No. 1 Committee 
Rcom, commencing at approximately 1:35 p.m. 

PRESENT: Alderman M. Ford, Chairman 

Aldermen Brown, Harcourt, 
Marzari, Puil and 
Rankin 

ABSENT: Mayor Volrich 

Aldermen Bellamy, Gerard, 

Gibson and Kennedy 

CLERK TO THE COUNCIL: M. Kinsella 


A. City Manager's Report 
December 22 , 19 78 

Proposed Rezoning - Former C.P.R. Right-of-Way 
(Kitsilano Point) 


Council at its meeting on November 28, 1978, when 
considering a City Manager's Report dated November 24, 19 78, 
dealing with the proposed rezoning of the former C.P.R. 
Right-of-Way at Kitsilano Point, resolved: 

THAT a Special Meeting of Council consisting of those 
members of Coiincil attending the Public Hearing of 
May 4th, 19 78, be convened on January 3rd, 1979, at 
1:30 p.m., in the No. 1 Committee Room, for consideration 
of amendments to the conditions established by Council 
at the Public Hearing and consideration of enactment 
of the amending By-laws. 

Before the Council this day was a report from the City 
Manager dated December 22, 1978, in which he recommended that 
conditions 3 and 4 established by Council at the Public Hearing 
on May 4th, 1978, be amended to read as follows: 

3. That the owner (s) make arrangements with B.C. 
Telephone Company to underground the B.C. 
Telephone Company trunk service at no cost to 
the City and that this work be completed on or 
before April 1, 1979. 

4. That the owner (s) pay to the City a sum equal 
to the City's one-third share of undergrounding 
the B.C. Hydro Line on Creelman, this project 
having now been approved under the Power and 
Telephone Line Beautif ication Act, and that this 
work be completed on or before April 1, 1979. 
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Proposed Rezoning - Former C.P.R. Right-of-Way 
(Kitsilano Point) 

(cont'd) 


MOVED by Aid. Rankin, 

THAT the recommendation contained in the City 
Manager's Report dated December 22, 1978, be approved. 

- CARRIED UNANIMOUSLY 


BY-LAWS 


1. BY-LAW TO AMEND BY-LAW NO. 3575 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW (Former C.P.R. Right-of-Way) 

MOVED by Aid. Brown, 
SECONDED by Aid. Harcourt, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding 
Officer declared the By-law open for discussion and amendments. 

There being no amendments , it was 

MOVED by Aid. Brown, 
SECONDED by Aid. Harcourt, 

THAT the By-law be given second and third readings and 
the Mayor and City Clerk be authorized to sign and seal the 
By-law. 

- CARRIED UNANIMOUSLY 


2. BY-LAW TO AMEND BY-LAW NO. 3575 

BEING THE ZONING AND DEVELOPMENT BY-LAW 
(North Side of Greer Avenue Between 
Chestnut and Cypress) 

MOVED by Aid. Brown, 
SECONDED by Aid. Harcourt, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding 
Officer declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Brown, 
SECONDED by Aid. Harcourt, 

THAT the By-law be given second and third readings and 
the Mayor and City Clerk be authorized to sign and seal the 
By-law. 


- CARRIED UNANIMOUSLY 
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BY-LAWS (Cont'd) 


3. BY-LAW TO AMEND BY-LAW NO. 4810 
BEING THE SIGN BY-LAW 
(North Side of Greer Avenue Between 
Chestnut and Cypress) 

MOVED by Aid. Brown, 
SECONDED by Aid. Har court, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding 
Officer declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Brown, 
SECONDED by Aid. Harcourt, 

THAT the By-law be given second and third readings and 
the Mayor and City Clerk be authorized to sign and seal the 
By-law. 

- CARRIED UNANIMOUSLY 


* * * * * 


The Special Council adjourned sine die at 1:40 p.m. 


* * * * * 


The foregoing are Minutes of the Special Council Meeting 



/'CITY CZERK 


CITY OF VANCOUVER 


INAUGURAL COUNCIL MEETING 


The Inaugural Meeting of the Council of the City of 
Vancouver was held on Wednesday, January 3, 197 9, in the Council 
Chamber, commencing at 2:00 p.m. 

Mayor-Elect John J. Volrich, preceded by a Mace-bearer, 
entered the Council Chamber, accompanied by The Honourable 
David Robertson Verchere, Judge of the Supreme Court of British 
Columbia and His Grace, Archbishop James F. Carney, Archbishop 
of Vancouver. 


His Honour Judge Verchere administered the Oath of 
Office to Mayor-Elect John J. Volrich. 

His Honour Judge Verchere then administered the Oath of 
Office to the following Aldermen-Elect: 


Donald Bellamy 
Helen Boyce 
Marguerite Ford 
Bernice Gerard 
Michael Harcourt 


Warnett Kennedy 
Douglas Little 
Darlene Marzari 
George Puil 
Harry Rankin 


PRAYER 

His Grace, Archbishop Carney then offered the Invocation 
Prayer . 


ROLL CALL 

The Council was called to order and the City Clerk called 
the Roll and announced all Members were present. 


INAUGURAL ADDRESS 

Mayor Volrich presented his Inaugural Address in which he 
expressed appreciation to past Members of Council on behalf of 
the citizens of Vancouver, and welcomed the new Aldermen. 

The Mayor referred to a number of priority items which 
Council should consider in the coming year. 

MOVED by Aid. Boyce 
SECONDED by Aid. Bellamy 

THAT the Inaugural Address of the Mayor be received. 

- CARRIED UNANIMOUSLY 

APPOINTMENTS TO 
STANDING COMMITTEES 

MOVED by Aid. Little 
SECONDED by Aid. Gerard 

THAT the following Standing Committees, as recommended by 
the Mayor, be established: 

FINANCE Alderman G. Puil (Chairman) 

Alderman D. Little (Vice -Chairman) 
Alderman B. Gerard 
Alderman D. Marzari 
Alderman M. Ford 


Cont'd 
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PLANNING & DEVELOPMENT Alderman 

M. 

Karcourt (Chairman) 

Alderman 

H. 

Boyce (Vice-Chairman) 

Alderman 

G. 

Puil 

Alderman 

M. 

Ford 

Alderman 

W. 

Kennedy 


COMMUNITY SERVICES 


Alderman 

H. 

Rankin (Chairman) 

Alderman 

B. 

Gerard (Vice-Chairman) 

Alderman 

D. 

Little 

Alderman 

D. 

Bellamy 

Alderman 

D. 

Marzari 


TRANSPORTATION 


Alderman 

W. 

Kennedy 

(Chairman) 

Alderman 

D. 

Bellamy 

(Vice-chairman) 

Alderman 

H. 

Rankin 


Alderman 

M. 

Har court 


Alderman 

H. 

Boyce 



- CARRIED UNANIMOUSLY 

APPOINTMENTS TO 
BOARDS AND COMMISSIONS 

MOVED by Aid. Kennedy 
SECONDED by Aid. Puil 

THAT the following appointments to Boards and Commissions, 
as recommended by the Mayor, be approved. 

BRITANNIA COMMUNITY SERVICES MANAGEMENT BOARD LIAISON 
Alderman Marzari 
CIVIC THEATRES BOARD 
Alderman Boyce 

DO^^?NTOV^^ PARKING CORPORATION 
Alderman Puil 
EJyiERGENCY PROGRAM BOARD 
Mayor Vol rich 

GREATER VANCOUVER CON'VENTION & VISITORS BUREAU 
Alderman Kennedy 


BOARDS AND COMMISSIONS , (Cont'd) 
GREATER VANCOUVER REGIONAL DISTRICT 



DIRECTORS 


ALTERNATES 

1. 

Mayor Vol rich 

1. 

Alderman Puil 

2. 

Alderman Kennedy 

2. 

Alderman Little 

3. 

Alderman Gerard 

3 . 

Alderman Boyce 

4. 

Alderman Bellamy 

4. 

Alderman Marzari 

5. 

Alderman Rankin 

5. 

Alderman Hare our t 


HERITAGE ADVISORY COMMITTEE 
Alderman Ford 

JOINT BURNABY- VANCOUVER ERASER RIVER COMMISSION 
Alderman Kennedy 

LOWER MAINLAND MUNICIPAL ASSOCIATION 
Alderman Bellamy 
METROPOLITAN BOARD OF HEALTH 
Alderman Ford 

Alderman Marzari (Alternate) 

P.N.E. DIRECTORS 

Alderman Puil 
Alderman Bellamy 
Alderman Gerard 
Alderman Little 
Alderman Ford 

PARK BOARD LIAISON 

Deputy Mayor 

PROPERTY ENDOWMENT FUND BOARD 

Mayor Volrich 
Alderman Kennedy 
Alderman Harcourt 

VANCOUVER ART GALLERY 

A-derman Kennedy 

VANCOUVER ATHLETIC COMMISSION 

Alderman Puil 

VANCOUVER CITY PLANNING COMMISSION 

Alderman Boyce 
Alderman Bellamy 

VANCOUVER LIBRARY BOARD 

Alderman Ford 


- CARRIED UNANIMOUSLY 


Inaugujral Cdiah^JLl, iSm\ia.t^ 3, 197t 


4. 


APPOINTJIENTS 
DEPUTY MAYOR 

MOVED by Aid. Rankin 
SECONDED by Aid. Ford 

THAT the following recommendation of the Mayor on appointment 
of Deputy Mayors for 197 9, be approved. 


JANUARY 

FEBRUARY 

I^RCH 

APRIL 

MAY 

JUNE 

JULY 

AUGUST 

SEPTEMBER 

OCTOBER 

NOVEMBER 

DECEI-IBER 


Aid. 
Aid. 
Aid. 
Aid. 
Aid. 
Aid. 
Aid. 
Aid. 
Aid. 
Aid. 
Aid. 
Aid. 


Bellamy 

Ford 

Puil 

Rankin 

Kennedy 

Gerard 

Harcourt 

Marzari 

Boyce 

Little 

Bellamy 

Ford 


CARRIED UNANIMOUSLY 


COUNCIL MEETING DATES 


MOVED by Aid. Harcourt 
SECONDED by Aid. Marzari 

THAT the Regular Council Meetings for the year 1979 be 
held on Tuesdays on the following dates, commencing at 2:00 \>.m. 


MEETING 
DATES 

JANUARY 9 
16 
23 


FEBRUARY 6 
13 
20 


MARCH 


APRIL 


MAY 


JUNE 


b 
13 
20 


3 
10 

24 

1 

15 

29 


12 
19 
26 


SKIP 
DATES 


30 


27 


27 

17 (Easter 16th) 
8 

22 (Victoria 21st) 

5 (F.C.M 4 - 7) 


JULY 


AUGUST 


10 

24 
31 


14 
28 

SEPTEIIBER 

11 
18 
25 

OCTOBER 2 
16 
30 

130VEI1BER G 

20 
27 

DECEMBER 4 
11 


(U.B.C.M. 5-7) 


3 (Canada Day 1st) 
17 

7 (B.C. Day 6th) 
21 

4 (Labour Day 3rd) 


9 (Thanksgiving 8th) 
23 


13 (Remembrance Day 
11th) 


18 
25 


- CARRIED UNANIMOUSLY 


CITY MANAGER'S AND OTHER REPORTS 


A. Authority to Invest Funds 

MOVED by Aid. Rankin 
SECONDED by Aid. Harcourt 

THAT the recommendation of the City Manager contained in 
this report, be approved. 

- CARRIED UNANIMOUSLY 


B . Annual Financial Authorities 

MOVED by Aid. Puil 
SECONDED by Aid. Marzari 

THAT the recommendation of the City Manager contained in 
this report, be approved. 

CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Development Permit Application: 
Marathon Realty Company (cont'd ) 

The Town Planning Commission would also advise City Council of their concern 
about the relocation of the south wing of the Garden Apartment portion of 
the development. This relocation means that the Garden Apartment building 
(which is in effect a four storey apartment building) will now present a 
much bulkier and more massive effect than originally shown. 


Your Board recommends that Development Permit Application #54192 be APPROVED in 
Accordance with the recommendations of the Technical Planning Board and the Town 
Planning Commission. Your Board however would draw the remarks of the Town Planning 
Commission to Council's attention." 


MOVED by Aid. Wilson, 

THAT the foregoing recommendation of the Board of Administration 
be approved, subject to the passing of the required Rezoning By-law 
later this day. 

- CARRIED 

J, Development Permit Application: 
New Automatic Car Wash with 
Gasoline Filling Pumps 


The Board of Administration, under date of January 5, 1971, 
submitted a report of the Director of Planning on a development 
permit application to erect a new automatic car wash with gasoline 
filling pumps at the S/W corner of West Broadway and Balaclava Street. 

MOVED by Aid. Hardwick, 

THAT the application be approved in accordance with recommend- 
ations of the Technical Planning Board and Town Planning Commission. 

(tabled) 

MOVED by Aid, Linnell, 

THAT the application be tabled pending a full report, within 
two weeks, particularly in respect of the following: 

(a) the amount of room available to carry on this activity, 

(b) Awareness of householders in the area of the proposed 
development, particularly insofar as the Sunday operation 
and operation to 10:00 P.M. on week days, are concerned, 

(c) Any pertinent traffic problems which might result. 

- CARRIED 

K, Salvaging at Delta Sanitary 
Landfill Site 


On December 22, 1970, Council passed the following motion: 

'THAT a suitable number of persons be permitted to 
salvage at the Delta Sanitary Landfill site on a 
three month trial basis, providing the City is 
properly indemnified.' 


cont 'd , 


9 


Ipaugural Council, January 3^, lS7i- - 6. 


PRESENTATION OF BADGE OF OFFICE 

At this point in the proceedings. Mayor Volrich presented 
a Badge of Office to Alderman Little who had not previously 
served . 


MOVED by Aid. Harcourt 
SECONDED by Aid. Rankin 

THAT the 1979 Inaugural Council adjourn. 


- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 2.35 p.m. 


The foregoing are Minutes of the Inaugural Council Meeting 
of January 3, 1979, adopted on Jaiv»ary 9, 1979. 



A 


MANAGER'S REPORT 


TO: 


Vancouver City Council 


Date: January 3, 1979 


SUBJECT 


Authority To Invest Funds 


CLASSIFICATION: 


RECOMMENDATION 


The Director of Finance has requested the normal authority to invest funds as 
they become available during the year 1979. 

The City Manager RECOMMENDS that the Director -if Finance, in consultation with 
the City Manager, be authorized, for the year 1 979, to invest the funds of the 
following accounts as same become available, and to vary the investments from 
time to time as may be expedient, in accordance with Section 201, 259, and 260 
of the Charter. In the case of major investments, there will also be consultation 
with the Chairman of the Standing Committee on Finance and Administration. 

For Sinking Fund Account; for Debt Charges Equalization Account; Cemetery Perpetual 
Maintenance Funds; Captain Vancouver's Grave Maintenance Trust Fund; Taylor Manor 
Trust Funds. 


Securities of or guaranteed by the Government of Canada; 
Secu'.'ities of or guaranteed by a Province of Canada; 
Securities of the City of Vancouver; 
Securities of the Greater Vancouver Water District; 
Secui^'ties of the Greater Vancouver Sewerage and Drainage District; 
Securities of the Greater Vancouver Regional District; 
Securities of the Municipal Finance Authority; 
Securities of or guaranteed by any chartered bank in Canada; 
Securities Ir deposits in, or shares or other evidences of indebtedness of, 
a Credit Union incorporated under the Credit Unions Act. 

For General and Capital Accounts 

Securities of or guaranteed by the Government of Canada; 
Securities of or guaranteed by a Province of Canada; 
Securities of or guaranteed by any chartered bank in Canada; 
Securities of the GVRD, GVWD, GVSDD, MFA, or City of Vancouver 

which mature within one year from the date of acquisition; 
Securities or deposits in, or shares or other evidences of indebtedness of, 

a Credit Union incorporated under the Credit Unions Act." 
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MANAGER'S REPORT 


B 


TO: 


Vancouver City Council 


DATE: January 3, 1979 


SUBJECT: 


Annual Financial Authorities 


CLASSIFICATION: RECOMMENDATION 


The Director of Finance reports as follows: 

"The Director of Finance has requested certain authorities that Council is 
onpowered to delegate under the City Charter. They are administrative in 
na"-.ijre and in no way infringe on Council's policy-making powers. Council has 
delegated these authorities regularly in the past. " 

The City Manager RECOMMENDS 

A) That the Director of Finance be authorized, for the period January 1 to 
December 31, 1979, in accordance with Sections 215 and 216 of the 
Vancouver Charter, to draw warrants for payment and to report same in 
writing to the City Clerk for the information of Council v/ithin fifteen 
days after the end of each month in which the warrant is drawn. 

B) That the Director of Finance be authorized to terporarily use, during the 
period January 1 to July 15, 1979, such capital funds as are available for 
other expenditures of the City pending collection of taxes, as provided 
by Section 259(b) of the Vancouver Charter. 


FCR come 


il actio;! see PAG£(S) s 
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CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, January 9, 1979, in the Council Chamber, 
coiranencing at 2:00 p.m. 


PRESENT: Mayor Volrich 

Aldermen Bellamy, Boyce, Ford, Gerard, 

Harcourt, Kennedy, Little, Marzari, 
Puil and Rankin (arrived 4:00 p.m.) 


CLERK TO THE COUNCIL: R. Henry 


PRAYER 

The proceedings in the Council Chamber were opened with 
prayer. 


ACKNOWLEDGEMENT 


The Mayor acknowledged the presence in the Council Chamber 
of Grade 9 and 10 students from the Humanities Class at 
University Hill Secondary School, under the direction of their 
teacher, Mrs. MacDougall. 


CONDOLENCE 


The Mayor referred to the recent death of Mr. W.J. VanDusen, 
Freeman of the City, and paid tribute to Mr. VanDusen 's contribution 
to the cultural and economic well-being of the City. He indicated 
that an appropriate message of condolence has been sent to Mr. 
VanDusen 's widow and family. 


•IN CAMERA' MEETING 


The Council was advised there were matters to be considered 
•in Camera' later this day. 


ADOPTION OF MINUTES 


MOVED by Aid. Bellamy, 
SECONDED by Aid. Marzari, 

THAT the Minutes of the following meetings be adopted; 


Regular Council (Except •In Camera •) 

Special Council (Court of Revision) 

Special Council (Public Hearing) 

Special Council (Former CPR Right- 
of-Way Kitsilano Point) 

Inaugural Council 


- December 12, 197 8 

- December 12, 197 8 

- December 12, 1978 

- January 3, 1979 

- January 3, 19 79. 

- CARRIED UNAl^IMOUSLY 


COMMITTEE OF THE WHOLE 


MOVED by Aid. Bellamy, 
SECONDED by Aid. Puil, 

THAT this Council resolve itself into Committee of the 
Wliole, Mayor Volrich in the Chair. 


- CARRIED UNANIMOUSLY 


Be<|ular Council, January 9, 19 79 


DELEGATIONS 

1. Highland Restaurant 

27 80 Kingsway^ Vancouver 

Council on December 12, 1978, considered a request from 
Mr. A.K. Tliompson, lawyer for Tops 24 Restaurant, to address 
^t with regard to the operation of the Highland Restaurant at 
»780 Kingsway. At that time. Council also noted a delegation 
Inquest from Mr. W.F. Guinn, representing the owner of the 
Highland Restaurant, and resolved that both parties be given 
an opportunity of addressing Council. 

Before Council this day was a letter dated December 8, 1978, 
from Mr. A.K. Thompson on behalf of Tops 24 Restaurant alleging 
that the Highland Restaurant is operating contrary to the terms 
of its development permit in that it does not have the required 
parking spaces for the number of seats in the restaurant (the 
Highland is required to provide 4 off-street parking spaces) . 

Also before Council was a letter dated December 11, 1978, 
from Mr. W.F. Guinn representing the Highland Restaurant on this 
matter and a chronological history prepared by the City Manager 
on the situation with respect to the Highland Restaurant's 
development permit and the parking requirements. 

Mr. A.K. Thompson addressed Council and stated that the 
Highland Restaurant has at present only one off-street parking 
space. This causes a problem for his clients as a number of 
customers of the Highland Restaurant use the Tops 2 4 Restaurant 
parking thereby requiring his clients to have the Highland 
Restaurant's customers' vehicles removed by a towing company. 

Mr. W.F. Guinn reviewed the history of this matter and 
stated the development permit application was approved on the 
basis that three of the required off-street parking spaces would 
be provided in the adjacent property owned by Dr. Roy. However, 
it was subsequently learned that these off-street parking spaces 
would have to be paved and Dr. Roy was not willing to have this 
done. Idr. Guinn stated that Dr. Roy does not object to the 
Restaurant using his property for parking but is adamant about 
not having the site paved and therefore the Highland Restaurant 
is unable to use this lot for parking. It was noted that the 
lane behind the Highland Restaurant which provides access to the 
adjacent property and the parking is blocked by cement barricades. 
Mr. Guinn also pointed out tnat this whole matter is scheduled to 

come before the Courts on March 27, 1979. 

MOVED by Aid. Bellamy, 

THAT the owner of the Highland Restaurant be requested to 
come before Council to show cause why his license should not 
be suspended. 

(Tabled) 

- MOVED by Aid. Little, 

THAT the above motion of Alderman Bellamy be tabled and the 
Mayor appoint a committee of three Aldermen to meet with represen- 
tatives of both restaurants in an attempt to resolve this matter 
and, in the meantime, the Director of Legal Services report on the 
implications of Council requesting the owner of the Highland 
Restaurant to appear before it to show cause why its license should 
not be suspended as this matter is before the Courts. 


- CARRIED 

(Aldermen Bellamy, Harcourt, Marzari and Puil opposed) 
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DELEGATIONS fcont'd) 

2. Rezoning Application - 1000-1002 Thurlow 
Street & 1070-1076 Nelson Street 


In a Manager's report dated December 1, 1978, the Director of 
Planning reported on an application from Mr. S. de Los Rios and 
Associates Ltd., for an amendment to the West End Official Develop- 
ment Plan By-law No. 4891 whereby the above property would be re- 
designated from W.E.D. West End District 'Residential' to W.E.D. 
West End District 'Local Commercial (C) ' for the purpose of 
erecting a three-storey medical building. 

The Director of Planning recommended that the application 
be not approved as the proposed rezoning cannot be supported 
because it does not comply with the spirit or intention of the 
West End Official Development Plan with respect to land use or 
density permitted for commercial development. In the opinion 
of the Director of Planning, the proposed amendment would result 
in both isolated commercial and residential uses with the 
proposed development providing no amenities or clear advantages 
to adjacent properties. 

In his report the City Manager recommended that the 
recommendation of the Director of Planning be approved. 

Mr. C. Lew and Mr. de Los Rios were present in the Chamber. 
Mr. Lew addressed Council and requested that Council forward 
this application direct to a Public Hearing. He stated that the 
proposed development is adjacent to a large senior citizens 
housing development and therefore the medical/dental facilities 
would be convenient for the residents of this housing development. 

Mr. H.W. Gray, Zoning Planner, spoke in support of the 
Director of Planning 's recommendation. 

MOVED by Aid. Ford, 

THAT the recommendation of the City Manager contained in 
his report dated December 1, 1978, be approved and therefore, 
this application be not approved. 

- CARRIED 
(Aldermen Boyce and Kennedy opposed) 

(Alderman Harcourt requested and received permission 
to be excused from voting due to a conflict of interest) 


UNFINISHED BUSINESS 

1 . Heritage Festival Society Budget 

Council on December 12, 1978, considered a report from the 
Council Committee on the Arts dated December 6, 1978, and 
approved the following recommendations of the Committee: 

"A. THAT $57,500 be approved in principle now for 
Heritage Festival 1979 programs and presented 
to the 1979 Council for confirmation in advance 
of 1979 budget approval in order that other 
cost-sharing arrangements and planning may proceed. 

B. THAT if and when confirmed by the 1979 Council, the 

funds be provided to the Heritage Festival Society 

in two equal instalments: one in early January 
and one by April 1, 1979." 

MOVED by Aid. Puil, 

THAT Council confirm approval of $57,500 for Heritage 
Festival 1979 in advance of 1979 budget approval in order that 
other cost-sharing arrangements and planning may proceed; 

FURTHER THAT these funds be provided to the Heritage Festival 
Society in two equal instalments: one" in early January and the 
other by April 1, 1979. 

- CARRIED 


(Aldermen Boyce and Little opposed) 
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COMMUNICATIONS OR PETITIONS 

1. Goals for Vancouver Program 

Consultants' Draft Report on Goals 

Council noted a communication dated December 21, 1978, from 
the Vancouver City Planning Commission indicating that early in 
1979 the Commission will be requesting a joint meeting with City 
Council to review its progress to date on its goals for 
Vancouver Program and to jointly consider the type 
of program that should be pursued during 1979. 

MOVED by Aid. Puil, 

THAT the communication dated December 21, 1978, from the 
Vancouver City Planning Commission be received. 

- CARRIED UNANIMOUSLY 


2. Rory's Auto Towing Ltd. & 
VJestburn Services Ltd. 

Council on December 12, 1978, approved a recommendation from 
the Community Services Committee that Rory's Towing Ltd. and 
Westburn Services Ltd. be requested to appear before Council to 
show cause why their licenses should not be revoked. Council 
further resolved that this show cause hearing be heard by Council 
at its meeting on January 9, 1979. 

Before Council for consideration was a request dated 
December 15, 1978, from Mr. A.J. Achtem representing Rory's 
Towing Ltd. and Westburn Services Ltd. requesting deferuent 
of the show cause hearing to the latter part of January because 
of the fact that the writer and another principal in his firm 
will be away on Christmas vacations. Also before Council was 
a further letter dated January 5, 1979, from Mr. Achtem stating 
that he will not be available to appear before Council from 
January 9th to 16th and requesting that Council set a new hearing 
date. 

MOVED by Aid. Harcourt, 

THAT Council reluctantly accede to the request of Mr. A.J. 
Achtem for a deferment of the show cause hearing with respect 
to Rory's Towing Ltd. and Westburn Services Ltd. ; 

FURTHER THAT this show cause hearing be scheduled for the 
Council meeting on January 23, 1979, and the principals involved 
be advised the matter will definitely proceed on that date and 
that Council will not agree to any further deferment. 

- CARRIED UNANIMOUSLY 


3. Use of Downtown Parking 
Corporation's Funds 

In a letter dated December 18, 1978, Mr. Bud Elsie apprised, 
that at its meeting on December 12, 19 78, the Downtown Business 
Association's Board of Directors requested that Mr. E.A. Keate, 
President and Managing Director of the Downtown Parking Corporation, 
be given an opportunity to appear before Council to present a 
recommendation regarding the use of a portion of DPC generated 
funds. 

The Mayor advised his office had contacted Mr. Elsie who 
had indicated that Mr. Keate would be willing to appear before 
the Finance Committee at an early meeting. 
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G<^i«UliICATIONS PETITIONS (cont'd) 

OiSe of Downtown Parking 
Corporation's Fuqdg (cont'd) 

MOVED by Aid. Harcourt, 

THAT this matter be referred to the Standing Committee on 
Finance and Administration for consideration at its meeting on 
January 18, 1979. 

- CARRIED UNANIMOUSLY 


4. Visit of French Warships 
March 1 to 6, 1979 - 
Grant Request 


Council noted a request from the Vancouver Sea Festival 
Society for a grant of $3,000 to assist it to act as entertainment 
hosts for the forthcoming visit of two French Warships to 
Vancouver from March 1 to 6 , 1979. This grant request is 
separate from the Vancouver Sea Festival Society's grant request 
for its Sea Festival. 

MOVED by Aid. Boyce, 

THAT consideration of this matter be deferred pending a 
report from the City Manager on implications and precedences 
which could be established by Council approving this grant 
request. 

- CARRIED UNANIMOUSLY 


5. Eviction of Coal Harbour Marine Village 

Council noted requests from Mrs. Daphne Burke on behalf of 
the residents of Coal Harbour Marine Village, Mr. Frank Ogden 
and Mr. D.C. Davenport, Solicitor for Western International 
Hotels Ltd. to address Council with respect to the Bayshore 
Inn's order to the residents that they vacate this marine village. 

MOVED by Aid. Kennedy, 

THAT the delegation requests be approved and representations 
be heard when the City Manager's report on this matter is before 
Council. 

- CARRIED UNANIMOUSLY 


6 . Appointment of New Executive 
Assistant to the Mayor 


In a memorandum dated January 4, 1979, the Mayor recommended 
that Mr. George Madden be hired as Executive Assistant to the 
Mayor at a starting salary of $25,860 (1978 figures, being the 
first step of Pay Grade 31), effective January 1, 1979, on such 
other contractual and financial terms as may meet with the 
approval of the Ilayor, City Manager and Mr. Madden. 

MOVED by Aid. Puil, 

THAT the recommendation of the Mayor as contained in his 
memorandum dated January 4, 1979, be approved. 


- CARRIED UNANIMOUSLY 


^e^l^lj^ igMiGilj. SM^a£^ f « 1979 

COMMUNICATIONS OR gEmflONS {cont'gt) 

7 . P.N.E. Multiplex Proposal 

Council noted a memorandum dated January 4, 1979, from 
the Mayor referring to Council resolutions of October 17, 1978, 
and November 28, 1978, on the P.N.E. Multiplex proposal. In 
his memo the Mayor stated he has made it clear publicly that he 
personally will support Council approving the P.N.E. as the 
appropriate site for the new Multiplex, without the need of havi 
a study for alternative sites carried out. 

The following are the motions which were before Council: 


"Council on October 17, 1978, resolved: 
THAT 

(1) Council request the G.V.R.D. to participate 

in a study of alternate options for the location 
of a major regional stadium and exhibit facilities 

(a) in Vancouver (in particular on the north 

side of False Creek) , and 

(b) in the Lower Mainland; 

with costs estimated at $30,000 to be shared 
equally by the City and the G.V.R.D. 

JJ.) The Director of Planning, in consultation with 

the G.V.R.D. and the City Engineer, be instructed 
to hire a consultant to carry out the study and 
report back within four months. 

(3) Funds of $15,000 be made available to cover the 
City's share of the costs with a further $15,000 
to be authorized should the G.V.R.D. decline to 
participate financially. 

(4) The City/G.V.R.D. LRT Study Team co-ordinate its 
work with the study of site options for a stadium/ 
exhibit facilities. 

(5) The P.N.E. be requested to give every assistance 
to the consultant to facilitate completion of the 
study. " 


"Subsequently on November 28, 1978, Council passed the 
following motion: 

THAT Council defer any further action on this 
whole matter pending reconsideration in 1979 
of its previous actions." 


Council also noted a request dated January 5, 1978, from 
Mr. Ian Mass to address it this day on this matter. It was 
noted that Mr. Mass' brief had been previously circulated to 
Council members. 

MOVED by Aid. Harcourt, 

THAT Mr. Mass' request to address Council this day on the 
P.N.E. Multiplex proposal be approved. 

- LOST (tie vote) 

(Aldermen Bellamy, Boyce, Gerard, Kennedy and 
Puil opposed) 
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CQMMUNICAYXOMS OR I'ETiyiQNg {cont'd} 


F.N.E. Mul.%i£^l«X 
(cont'd) 

MOVED by Aid. Bellamy, 

THAT Council's resolution of October 17, 1978, on the 
proposed new P.N.E. Stadium and Multiplex be rescinded. 

- CARRIED 

(Aldermen Ford, Harcourt and Marzari opposed) 


MOVED by Aid. Bellamy, 

THAT the Pacific National Exhibition be approved as the 
appropriate site for the new Multiplex. 

(Carried) 

(Aldermen Ford, Harcourt and Marzari opposed) 

MOVED by Aid. Little in amendment, 

THAT the following be added to the above motion of 
Alderman Bellamy: 

"Further in no way does this approval of the site 
commit Vancouver City Council in respect of 
details of the proposed development or in regard 
to financial participation." 

- LOST (tie vote) 

(Aldermen Bellamy, Gerard, Kennedy, Puil and the 
Mayor opposed) 


The Council recessed at approximately 3:45 p.m. and 
following an 'In Camera' meeting in the Mayor's Office, 
reconvened in open session in the Council Chamber at 
approximately 5:45 p.m. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Salvaging at Delta Sanitary 
Landfill Site (cont'd) 

The Deputy Mayor, Alderman Calder, asked the Council's recon- 
sideration of the matter in the light of a report from the Deputy 
City Engineer, under date of January 5th, pointing out salvaging 
would make the landfill operation less efficient and increase 
operating costs at the site; further, that regulations for the 
control of the operation of the site state 'no salvaging or 
removal of deposited material is permitted', 

MOVED by Aid. Bird, 

THAT the Council resolution of December 22, 1970, quoted 
above and permitting salvaging for a trial period, be rescinded 
in view of the advice received from the Deputy City Engineer. 

- LOST 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Adams, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

BY-LAWS 

BY-LAW TO AMEND BY-LAW No. 357 5, BEING THE 
ZONING AND DEVELOPMENT BY-LAW 

(Shaughnessy and Botanical Garden Development ) 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Broome, 

THAT leave be given to introduce a By-law to amend By-law 
No. 3575, being the Zoning and Development By-law, and the By-law 
be read a first time. 

- CARRIED 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Broome, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Broome, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Deputy Mayor 
in the Chair. 

- CARRIED 

MOVED by Aid. Hardwick, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Broome, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Broome, 

THAT the By-law bo read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 

- CARRIED 

(The By-law received three readings) 
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CITY MANAGER'S REPORTS 

A. MANAGER'S GENERAL REPORT 
JANUARY 5; 1979 


Works & Utility Matters 
(January 5, 1979) 

The Council considered this report which contains five 
clauses identified as follows: 


CI. 

1: 

Revision of the Waterworks By-law No. 4848 

CI. 

2: 

Arterial Street Paving - Reduction to Property 



Owners 

CI. 

3: 

Tender - Uniforms and Raincoats - Policemen & 



Firemen 

CI. 

4 : 

Lease Renewal - Portions of Oak Street, South 



of 77th Avenue 

CI. 

5: 

Pavement and Curbs - Oliver Crescent, Macdonald 



to Alamein 


Clauses 1, 2, 3 and 4 

MOVED by Aid. Puil 

THAT the recommendations of the City Manager contained in 
Clauses 1, 2, 3 and 4 be approved. 

- CARRIED UNANIMOUSLY 

(Aid. Rankin excused from voting on Clause 3 due 
to conflict of interest.) 

Pavement and Curbs - Oliver Crescent, 
MacDonald to Alamein (Clause 5) 


When considering this clause, Council noted a letter dated 
January 8, 1979 from J.D. & N.G. Hay in support of their request 
that Council undertake this project on special grounds. 

MOVED by Aid. Little 

THAT Council notify property owners that on February 6, 
1979 Council will consider undertaking a Local Improvement 
Project for pavements and curbs - Oliver Crescent, MacDonald 
to Alamein - on special grounds and that Mr. Hay and other 
owners will be heard on that date as delegations. 

- CARRIED UNANIMOUSLY 


Social Service & Health Matters 
(January 5, 1979) 

121 West 5th Avenue - 

Condition of Property (Clause 1) 

MOVED by Aid. Bellamy 

THAT the recommendation of the City Manager contained in 
this clause be approved. 

- CARRIED UNANIMOUSLY 

Building & Planning Matters 
(January 5, 1979) 

The Council considered this report which contains four 
clauses Identified as follows: 


CI. 1 
CI. 2 
CI. 3 


Hardship Cases 


Kensington N.I. P. - Improvements to Glen Park 
Kensington N.I. P. - First Church of the IJazarene 
Recreation Area 
CI. 4: 6875 Balaclava Street - D.P.A. N. 82675 


0(»ijcitiiitie»i .4 ; 
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CITY W&N3»5ER'S REPORTS (Cottttoeq) 
'(Bailding and Planning Matt«r» 

Hardship Cases 
(Clause 1) 

During consideration of this clause, the Mayor referred 

to the possibility of appeals from the decision of the Hardship 
Committee being dealt with by the Community Services Committee 
with power to act and indicated that this matter will be dis- 
cussed fully at a later date. 

MOVED by Aid. Bellamy 

THAT the recommendation of the City Manager contained in 
this clause be approved. 

- CARRIED UNANIMOUSLY 

Clauses 2, 3 and 4 

MOVED by Aid. Kennedy 

THAT the recommendations of the City Manager contained in 
Clauses 2, 3 and 4 be approved. 

- CARRIED UNANIMOUSLY 

Fire & Traffic Matters 
(January 5, 1979) 

Austin Hotel, Granville Street - 
Fire By-law (Clause 1) 


MOVED by Aid. Kennedy 

THAT this clause be received for information. 

- CARRIED UNANIMOUSLY 

Finance Matters 
(January 5, 1979) 

The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Investment Matters (Various Funds) November 19 7 8 
CI. 2: Riley Park N.I. P. Appropriation of Funds - 

llillcrest Park Fieldhouse Improvements 
CI. 3: Janitorial Staff - Kitsilano VVar Memorial 

Community Centre 

Clauses 1 and 2 

MOVED by Aid. Bellamy, 

THAT the recommendations of the City Manager contained in 
Clauses 1 and 2 be approved. 

- CARRIED UNANIMOUSLY 

Janitorial Staff - Kitsilano War 
Memorial Community Centre (Clause 3) 

Alderman Little requested that the Park Board and the 
Director of Finance report on the operation of health clubs in 
community centres; this report to include operating and 
staffing costs, appropriateness of providing these facilities 
in community centres, as well as whether or not the anticipated 
revenues from these operations will cover the operating costs. 

The Mayor so directed. 


NOTE ; No action was taken on this clause at this time. 


Iseftttiis C^iiiic^if 

cm lCUia<^R'S reports (Contimajtal 

Personnel Matters 
(January 5, 1979) 

Corporate Planning Retreat Session 
for Senior Officials (Clause 1) 

MOVED by Aid. Kennedy 

THAT the recommendation of the City Manager contained in 
this clause be approved. 

- CARRIED 

(Aldermen Marzari and Rankin opposed) 


Property Matters 
(January 5, 1979) 

The Council considered this report which contains four 
clauses identified as follows: 

CI. 1: Lease Option - Branch Library - Champlain Mall 
CI. 2: Sale of Industrial Property - Intersection of 

Georgia and Glen Streets 
CI. 3: Rental Review - Rogers Street End 

V.M. Dafoe Machine Shop 
CI. 4: Subdivision of City Lands situated at 41st Avenue 

and Clarendon Street 


Clauses 1^ 2, 3 and 4 

MOVED by Aid. Harcourt 

THAT the recommendations of the City Manager contained in 
Clauses 1, 2, 3 and 4 be approved. 

- CARRIED UNANIMOUSLY 


B. Manager's Report 
( January 4, 1979) 

View Corridor - 

North End of Hornby Street 

During consideration of this report, Alderman Harcourt 
referred to a letter from Dominion Construction requesting that 
they be included on the Committee to explore various alternatives 
to have a building on this site. 

The City Manager advised that the statement in the report 
that the Committee would explore alternatives with the owner 
implied that the owner would be included in all discussions held 
by the Committee. 

MOVED by Aid. Pull 

THAT Covincil appoint a Committee consisting of the City 
Manager, the Director of Planning, the City Engineer and the 
Chairman of the Planning & Development Committee to explore with 
Dominion Construction various alternatives to having a building 
on the site at the north end of Hornby Street. 

- CARRIED UNANIMOUSLY 

C. Manager's Report 
(January 4, 1979) 

Preliminary Work for Opening of 
Marine Way near Boundary Road 

MOVED by Aid. Bellamy 

THAT the recommendation of the City Manager, as contained 
in this report, be approved. 

- CARRIED UNANIMOUSLY 
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CITY MfmCER^g BEPORTS (Conl;iQUed} 

D. Manager's Report 
(January 2, 1979) 

City-owned Property, North Side of 
47th Avenue, East of Balsam Street 

MOVED by Aid. Puil 

THAT the recommendation of the City Manager, as contained 
in this report, be approved. 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Gerard 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Gerard 
SECONDED by Aid. Puil 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


BY-LAWS 

1. BY-LAW TO AT-IEND BY-LAW NO. 406 8, 
BEING THE PLUMBING BY-LAW 


MOVED by Aid. Bellamy, 
SECONDED by Aid. Boyce, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Boyce, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY. 


2. BY-LAW TO AUTHORIZE THE BORROWING OF 

CERTAIN SUMS OF MONEY FROM JANUARY 16, 
1979, to JANUARY 15, 19 80, PENDING THE 
COLLECTION OF REAL PROPERTY TAXES 

MOVED by Aid. Puil, 
SECONDED by Aid. Little, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Puil, 
SECONDED by Aid. Little, 

THAT the By-law be given second and third readings" and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED U.JANIMOUSLY 


JSeguIar Cotmcilf January 9, 1979 
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MOTIONS 

A. Allocation of Land for Lane Purposes 
(South 10' of the West 30' of Lot 9, 
Block 317, D.L. 526, Plan 590) 


MOVED by Aid. Little, 
SECONDED by Aid. Gerard, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for lane purposes, the following described lands: 

South 10 feet of the West 30 feet of Lot 9, Block 317, 
District Lot 526, Plan 590; 

deposited in the Land Registry Office in the City of Vancouver, 
Province of British Columbia; 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said land for lane purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, ard the same is hereby accepted and allocated for 
lane purposes and declared to form and to constitute portion of 
a lane. 

- CARRIED UNA^IIMOUSL^ 


1. Senior Citizens' Information 
Centre at City Hall 


Alderman Kennedy requested and received permission to amend 
his motion to read as follows : 

MOVED by Aid. Kennedy 
SECONDED by Aid. Gerard 

THAT WHEREAS there are approximately 65,000 senior citizens, 
aged 65 years and over, presently living in the City of Vancouver; 

Al-ID WHEREAS the actual niombers of senior citizens as well as 
their ratio to the population as a whole is expected to increase 
considerably over the next 25 years; 

AND WHEREAS health, housing, recreation and social services. 
Federal and Provincial pensions and programs, SAFER, GAIN and a 
host of other services, programs and facilities for senior citizeni 
are provided under a myriad of Governmental and private auspices; 

AND WHEREAS senior citizens in Vancouver often encounter 
difficulties in obtaining full and complete information about 
such services, programs and facilities available to them; 

THEREFORE BE IT RESOLVED THAT this Council request the City 
Manager to examine the need for and feasibility of locating a 
Senior Citizens' Information Centre at City Hall through co- 
operation with existing information services in the City and to 
report back to City Council. 

- LOST 

(Aldermen Boyce, Ford, Harcourt, Marzari, Puil 
and Rankin opposed.) 

(Underlining denotes amendment.) 


Contlnuod • » .. • 


i^ul«u? G^?is»c|i|. ifmmm^ '^t I97d 
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MOTIONS (cont'd) 

Senior Citizens' Information 
Centre at City Halj. (cont'd) 

MOVED by Aid. Ford, 
SECONDED by Aid. Marzari, 

THAT the City purchase from SPARC of B.C. 10,000 copies of 
its Senior Citizens' Guide to Services in B.C. at a cost of 
$4,500.00 for distribution throughout the City's information 
resources . 

(Notice) 

Notice was called and recognized by the Chair. 


NOTICE OF MOTION 

The following Notices of Motion submitted by Alderman Rankin 
were recognized by the Chair: 

1 . Urban Transit Authority 

THAT WHEREAS negotiations are proceeding between the Urban 
Transit Authority and the Greater Vancouver Regional District for 
a transit service contract, including bus routes and schedules for 
the City of Vancouver; 

AND WHEREAS tens of thousands of Vancouver citizens are 
vitally affected by these matters; 

AND WHEREAS two members of Vancouver City Council are 
Provincial Government appointees to the Urban Transit Authority; 

THEREFORE BE IT RESOLVED THAT these two appointees report to 
Vancouver City Council, in good time, the details of any proposed 
transit contract, in order that City Council may consider them 
along with all interested citizens and organizations affected. 

(Notice) 

2 . Electoral Reform 

THAT WHEREAS this meeting of Vancouver City Council 
recognizes the will of the majority on the question of the t)^l 
ward system, 51.7% having expressed themselves in favour in the 
1978 plebiscite; 

AND WHEREAS this majority also involved approval in 96 out 
of 135 polling districts, or approximately three quarters of 
the City; 

THEREFORE BE IT RESOLVED THAT 

A. Vancouver City Council formally ask the Provincial Government 
to enact legislation amending the Vancouver City Charter in 
such a way as to require that from 1980 onwards, Vancouver 
citizens will elect members of Council under a full ward system, 
the precise details to be left for City Council's decision. 

B. Vancouver City Council establish a Full Ward Implementation 
Commission, whose sole purpose will be to hold public hearings 
in all of Vancouver's communities, to obtain the views of the 
citizens of Vancouver on the number of wards, their boundaries, 
and the number of Aldermen per ward, in line with the 1977-78 
Council's advertisement on electoral reform. 


(Notice) 


l^^ldt ^^U6sdlt ^atftiafy 9> i^W 
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ENQUIRIES AND OTHER I^TTERS 


Provincial Restriction 
on Municipal Budget 

Alderman Little referred to the recent announcement by the 
Provincial Government of financial restrictions on Municipal 
Governments and queried if Council will receive a report on this 
matter. 

The City Manager advised that this matter is on the agenda 
for the meeting of the Standing Committee on Finance and 
Administration, Thursday, January 11, 1979. 


The Council adjourned at approximately 6:20 p.m. 


The foregoing are Minutes of the Regular Co 
of January 9, 1979, adopted on January 16, 


uncil Meeting 
1979. 
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MANAGER'S REPORT 


DATE 


December 1, 1978 


TO: 


Vancouver City Council 


SUBJECT: 


Rezoning Application: 1000-1002 Thurlow 
Street and 1070-1076 Nelson Street 


CLASSIFICATION: RECOMMENDATION 


The Director of Planning reports as follows: 

"An application has been received from Mr. S. de Los Rios, S. de Los Rios 
and Associates Ltd., applicant, requesting an amendment to the West End 
Official Development Plan By-law No. 4891 whereby 1000-1002 Thurlow Street 
and 1070-1076 Nelson Street, Explanatory Plan 1647 of Lot 9, Block 8, 
D.L. 185, Plan 92 would be redesignated from W.E.D. West End District 
"Residential" to W.E.D. West End District "Local Commercial (C)" for the 
purpose of: 

'erecting a three-storey medical building of approximately 
2.75 floor space ratio with underground parking for 25 
cars. The objective of the proposal is two-fold: 

(1) To provide the West End community with much needed 
care facilities in a location near to both St. 
Paul's Hospital and a senior citizens' home on 
Nelson Street, and 

(2) To improve the existing environment by replacing 
the current rundown houses on the site with a 
new architecturally planned building designed 
specifically to a residential scale and flavour 
so as to improve and blend into the surrounding 
neighbourhood. ' 

Site Description 

The site is located on the southeast corner of Nelson and Thurlow Streets 
and is comprised of three lots having a total frontage on Nelson Street 
of 66 ft. (20.117 metres), a total frontage of 131 ft. on Thurlow Street 
(39.92 metres) producing a total site area of 8,646 sq. ft. (803.240 m2). 
(See Appendix A map). 

The site is presently zoned W.E.D. West End District and designated under 
the Official Development Plan By-law No. 4891 for residential, social, 
recreational and public uses. The three lots comprising the site are 
presently each developed with a two-family dwelling resulting from con- 
version (during the 1920' s) of the then existing large one-family dwell- 
ings. 

The lands surrounding the site are zoned W.E.D. and designated under the 
Official Development Plan By-law for development comparable to that per- 
mitted on the site in question. Lands to the north of the site across 
Nelson Street are developed with a variety of apartments ranging in height 
from 3 storeys to 5 storeys plus basement. A 20-storey senior citizens' 
apartment building exists on the northwest corner of Nelson and Thurlow 
Streets. The block to the west of the site is largely developed as Nelson 
Park, although two older residential buildings remain in addition to Lord 
Roberts School. To the east of the site for a distance of 198 feet along 
Nelson Street, the lands are zoned for residential uses - a seven storey 
apartment building existing immediately adjacent to the site on the east 
with an old, empty garage building existing to the east of this apartment. 
(This garage had previously been used for auto storage and auto body re- 
pair). To the south of the site, across a 33 ft. lane, there exists a 
22-storey apartment building. Further to the south at the southeast corner 
of Comox and Thurlow Streets, the lands are zoned D.D. Downtown District 
and developed with St. Paul's Hospital. 


Background 


Prior to the rezoning of this site and other lands in the area to W.E.D. 
West End District in August of 1975, the site was zoned RM-4A Multiple 
Dwelling District and has been zoned for residential use since it was 
first zoned (prior to 1931). The West End Official Development Plan 
reinforces the primarily residential character of the area. 

Proposed Development 

Preliminary sketch drawings submitted with the application and stamped 
'Received, City Planning Department, July 24th, 1978', indicate a pro- 
por,ed three-storey plus cellar medical building with an estimated 24 
individual office units. 28 underground off-street parking spaces are 
indicated with vehicular access from the lane to the south of the site. 
Reference is also made to the provision of off-street loading spaces 
although the drawings are insufficient to clearly illustrate the 
adequacy of the proposed layout. The applicant's figures indicate a 
proposed floor space ratio of 2.75. 

Analysis 

Previous and Current Zoning 

Under the previous RM-4A Multiple Dwelling District, development 
was restricted to a maximum floor space ratio of approximately 1.4 with 
a provision that this could be increased to a maximum of approximately 
2.2, subject to site coverage and underground parking. Commercial uses 
were not permitted. Under the current W.E.D. and the accompanying 
Official Development Plan, the maximum permitted floor space ratio for 
this site is 2.75. The site is also restricted to a maximum of 110 dwell- 
ing units per acre, however, this may be increased to a maximum of 140 
dwelling units per acre at the discretion of the Development Permit Board. 
Residential, Social, Recreational and/or Cultural Uses are permitted on 
the site. Comnercial uses may be permitted only if: 

(a) They are pedestrian-oriented 'convenience commercial', (i.e. 
corner store), do not exceed a maximum of approximately 1,000 
square feet of floor area, and input is received from resi- 
dents in the immediate neighbourhood; or 

(b) The site contains a designated 'A' Heritage Building, in which 
case the Development Permit Board may, in its discretion, per- 
mit alternate commercial uses within the building. 

The proposed development at a floor space ratio of 2.75 would represent 
a total of 23,777 square feet (2 208.909 m2) of commercial space (more 
than 20 times that permitted as a 'convenience commercial' use). 

Requested Rezoning 

While the site is located near the boundary of the D.D. Downtown 
District where commercial uses are permitted, the nearest sites in the 
Dov/ntown District are occupied by social and institutional uses (two 
heritage churches and St. Paul's Hospital). The proposed commercial 
designation and use would not be compatible with the predominantly 
residential character of the immediate neighbourhood. 

Should the rezoning of the site be approved as proposed, the mid 
J ction of this block on Nelson Street (designated for residential use 
-"^der the West End Official Development Plan) would be isolated between 
t.'.e proposed office development and the Downtown District which exists 
on the easterly one-half of this block. 

The development of a commercial building on this site would likely 
generate a larger number of vehicle trips at this intersection through- 
out the day than would residential use. This intersection already carries 
considerable traffic from two one-way adjacent streets (Thurlow and Nelson 
Streets). There are also uncertainties associated with traffic volumes 
and circulation patterns at this intersection in relation to the proposed 
Nelson Park Tunnel and Bute-Thurlow Couplet. 


Medical offices accommodating some 50 physicians are already dev- 
eloped 3 blocks away on Burrard Street. A development enquiry has also 
bean received by the Planning Department indicating a proposal for 
additional medical and dental offices in the 900 Block of Helmcken (in 
the D.D. Downtown District) 3h blocks from Nicholson Towers, the senior 
citizens development at Thurlow and Nelson Streets. 

Nicholson Towers residents presently have access to daily medical 
care through Long Term Health Care registered nurses who have a specific 
office in Nicholson Towers. A good number of the resident seniors are 
mobile and either use a bus or receive complimentary taxi service through 
the local Resource Board offices to reach their physicians. The majority 
of these seniors prefer to use the services of their long-standing 
physicians who are not necessarily located in the nearby conmunity. 

The proposal to rezone this site to Local Commercial ('C') with a 
maximum floor space ratio of 2.75 is not in accordance with the maximum 
commercial floor space ratio permitted in either 'Local Commercial' or 
'Commercial with Hotel' areas identified under the West End Official 
Development Plan. All Local Commercial ('C') areas in the West End are 
restricted to a maximum of 1.2 floor space ratio for commercial use. 
Non-cormiercial uses may also be permitted in addition to or instead of 
permitted commercial uses, however, any such development is restricted 
to a maximum floor space ratio of 2.2. Areas designated for commercial 
use including hotels ('CH') are restricted to a maximum floor space ratio 
of 2.5. Approval of the proposed development would therefore require an 
amendment to the West End Official Development Plan By-law. The amendment 
required would create a new land use designation for this site to permit 
the proposed commercial use at a density not presently permitted elsewhere 
in the W.E.D. West End District. Approval would also likely result in in- 
creased pressure for similar rezoning and development particularly in the 
W.E.D. lands between the D.D. Downtown District and Thurlow Street. Dis- 
agreement with subsequent applications would be difficult. 

Conclusion 

The proposed rezoning cannot be supported as it does not comply with the 
:)irit or intention of the West End Official Development Plan with respect 
I land use or density permitted for commercial development. The proposed 
endment would result in both isolated commercial and residential uses 

with the proposed development providing no amenities or clear advantages 

to adjacent properties. 

Proposals for this site involving residential use only, or residential use 
and a maximum of approximately 1,000 sq. ft. of the convenience commercial 
use, would be in keeping with the intent of the Official Development Plan. 
Such proposals could involve either retention and rehabilitation of the 
existing buildings or redevelopment of the site. 

It is also noted that within three blocks of the St. Paul's Hospital site, 
ample suitably zoned land exists within the D.D. Downtown District to 
accommodate the proposed use and density. In addition, lands along Davie 
Street two blocks to the south in the W.E.D. West End District, are desig- 
nated for local commercial use and could accommodate the proposed use at a 
maximum floor space ratio of 1.2. 


The Director of Planning recommends that the application be not approved." 


T, J City Manager RECOMMENDS that the foregoing recommendation of the Director of 
Planning be approved. 
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Regular Council, January 6, 1971 13 

MOTIONS 

1. Allocation of Land for Highway Purposes 
(6952 Knight Street) 


MOVED by Aid. Sweeney, 
SECONDED by Aid. Bird, 

THAT WHEREAS the registered owners have conveyed to the City 
of Vancouver, for highway purposes, the following described lands 

1. West 7 feet of Lot 7, Block 7, West ^ 

District Lot 738, Group 1, New Westminster 
District, Plan 1681 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for highway purposes; 

BE IT THEREFORE RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
highway purposes, and declared to form and constitute portions of 
highway. 

- CARRIED 

2. Closing and Stopping Up 

(portion of Haro Street, West of Burrard Street ) 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Bird, 
THAT, 

WHEREAS the City of Vancouver is the owner of all the 
streets and lanes lying within the limits of the City 
of Vancouver; and 

V/HEREAS portion of the road (Haro Street) dedicated by 
the deposit of Plan 92, adjacent to Lot "F" (Plan 13326), 
Block 5 and Lot 2 (Plan 13710), Block 6, ALL in District 
Lot l35, Group 1, New V/es tmi ns ter District, is surplus 
to the City's highway requirements; and 

WEREAS the owner of said Lot "f" has agreed to acquire 
the North 35 feet of the portion of road to be closed; and 

THEREFORE BE IT RESOLVED THAT all that portion of road 
dedicated by the deposit of Plan 92 lying between the 
southerly production of the easterly and westerly limits 
of Lot "f". Block 5, District Lot l85, Group 1, New 
Westminster District, Plan 13326, the same as shown out- 
lined red on plan prepared by A, Burhoe, B.C.L.S., dated 
the 26th day of October, 1970, and marginally numbered 
LF ^S^\h, a print of which is annexed hereto, be closed, 
stopped up and title taken thereto; and 

BE IT FURTHER RESOLVED THAT the closed road be subdivided 
whereby the North 35 feet is consolidated with said Lot 
"f" and the remainder consolidated with Lot 2, Block 6, 
District Lot l85. Group 1, New Westminster District, 
Plan 13710, 


- CARRIED 
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MANAGER'S REPORT, JANUARY 5, 1979 (WORKS: Al - 1) 


WORKS & UTILITY MATTERS 

RECOMMENDATION 

1. Revision of the Waterworks By-law No. 4848 
The City Engineer reports as follows: 

"Amendments to the Waterworks By-law are recommended for water connection fees and 
meter installation fees. 

An explanation of the above recommended changes is provided in the Engineering 
Department's letter report to the City Manager dated December 15, 1978. For 
Council's convenience, the following summary of the changes recommended in the 
letter report is given: 


The cost of installing water service pipes and water meters is recovered from the 
customer from fees levied under the Waterworks By-law. The fees for installing 
water service pipes and meters were last changed in May of 1978. To keep pace 
with inflation, a revision in the fee schedule is now recommended. The new fee 
structure recommended will cover costs for a one-year period. 


SCHEDULE 'A' 

Service Pipe 

or /Connect ion Fee 

Proposed Fee 

Service Pipe 

Size 

Present Fee 

20 mm (3/4") 


$490.00 

$505.00 

25 mm (1") 


$565.00 

$645.00 

40 mm (IJ5") 


$730.00 

$835.00 

50 mm (2") 


$920.00 

$945.00 

80 mm (3") 


'at cost' 

'at cost' 

100 mm (4") 


'at cost' 

'at cost' 

150 mm (6") 


'at cost' 

'at cost' 

200 mm (8") 


'at cost' 

'at cost' 

300 mm (12") 


'at cost' 

'at cost' 


SCHEDULE 'G' Fees for Installation of Water Meters 


Present Fees 


Size of 

Meter on 

Meter on 

Meter on 

Standard Meter 

City Property 

Private Property 

City Property 

17 & 20 mm 

$ 195.00 

$ 65.00 

$ 195.00 

(5/8" & 3/4") 




25 mm (1") 
40 mm dh") 

$ 195.00 

$ 65.00 

$ 195.00 

. $ 205.00 

$ 75.00 

$ 220.00 

50 mm (2") 

$ 215.00 

$ 85.00 

$ 245.00 

80 mm (3") 

$1 270.00 

$120.00 

$1 270.00 

100 mm (4") 

$1 375.00 

$150.00 

$1 375.00 

150 mm (6") 

$1 700.00 

$200.00 

$1 870.00 

200 mm (8") 

'at cost' 

$250.00 

'at cost' 

250 mm (10") 

'at cost' 

$300.00 

'at cost' 


Size of Fire Line (Low Head Loss) Meter 


Size of 

Standard Meter 


Meter on 
City Property 


Meter on 
Private Property 


100 mm (4") 

150 mm (6") 

200 mm (8") 

250 mm (10") 


'at cost' 
'at cost' 
'at cost' 
'at cost' 


$250.00 
$300.00 
$350.00 
$400.00 


Proposed Fees 


Meter on 
Private Property 


Meter on 
City Property 


$ 70.00 

$ 70.00 
$ 80.00 
$ 90.00 
$130.00 
$160.00 
$200.00 
$250.00 
$300.00 


Meter on 
Privgite Property 


'at cost' 
'at cost' 
'at cost' 
'at cost' 


$250.00 
$300.00 
$350.00 
$400.00 


The City Engineer recommends that the proposed by-law changes, as tabulated in the letter 
report to the City Manager, dated December 15, 1978 and outlined above, be approved in 
principle and that the new fees take effect February 19, 1979." 


The City Manager RECOMMENDS that the above recommendation 
approved . 


of the City Engineer be 


HANAOER'S iHER^i?, JiaTOARy 5, 1979 ; (WORKS i hi - 2) 

2 . Arterial Street Paving - Reduction to Property Owners 


The City Engineer report i as follows: 

"Council on September 26, 1978 approved a 25% reduction in local improvement 
charges to residential (one and two family) properties for the paving and curb- 
ing of arterial streets. The reduction is to apply to projects placed on the 
Tax Roll in 1979 or later. The required amendment of the Local Improvement 
Procedure By-law was passed on November 28, 1978. 

The procedure to give this reduction is for Council to designate the streets as 
'thoroughfares'. In the future this will be done when projects are advanced - 
this report recommends designation of streets already advanced but not yet placed 
on the Tax Roll. 

One project has been omitted from the list, Quebec Street from 2nd Avenue to a 
point north of Terminal Avenue and Terminal Avenue from Quebec Street to Main 
Street. One parcel on this project is zoned RS-1, but is really 'not-yet-zoned' 
rather than planned for one-family use. Reduction does not seem appropriate. 

Funds to cover the reductions were approved by Council in September. 

29th Avenue from Nanaimo Street to Joyce Road has not previously received through 
street authority under the Street and Traffic By-law; although it is on the 
route of the proposed 25th Avenue crosstown bus, which Council has approved in 
principle. This authority should be granted coincident with the designation of 
a section as 'thoroughfare'. 

I recommend that the streets on Appendix "A" be designated as thoroughfares 
for the purposes of Part I of the Local Improvement Procedure By-law, and that 
29th Avenue from Nanaimo Street to Joyce Street be granted through street authority 
under the Street and Traffic By-law." 

The City Manager RECOMMENDS that the foregoing recommendation of the City Engineer 
be approved. 

3. Tender No. 12-79-1 - Uniforms and Raincoats - 
Policemen & Firemen 


The Chief Constable, Fin? Chief and Purchasing Agent report as follows: 

"Tenders for the subject tender were opened on December 11, 1978 and referred to the 
Chief Constable, Fire Chief and Purchasing Agent for tabulation and report. 

Funds for this purchase will be provided in the 1979 Revenue Budget. 

Three bids were received as follows: 


SAINTHILL- 

GORDON CAMPBELL LTD. RANKIN UNIFORMS LTD. LEVINE UNIFO RMS 
Police Dept. Uniforms $ 77 083.00 $ 78 509.95 $ 82 355.71 

Fire Dept. Uniforms $ 85 075.00 $ 88 232.55 $ 78 895.38* 

Pound Uniforms $ 1 252.00 $ 1 271.50 $ 1 276.24 

TOTALS $163 410.00 $168 014.00 $162 527.33* 


Incomplete bid - no price for raincoats. Low bid for this item submitted by Gordon 
Campbell Ltd. $8 670.00. 


. . . »/3 
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Clause Wo, 3 cont'd : 

RECOMMENDATION 

Ue reconmend acceptance of the overall low bid to meet specifications, submitted by 
Gordon Campbell Ltd., for the supply of 1979 Policemen's, Firemen's and Pound Officers' 
Uniforms, at an estimated total cost of $163 410.00, plus 5% Provincial S.S. Tax. 
These will be manufactured in Vancouver. The cloth is also manufactured in Vancouver 
by Gordon Campbell Ltd." 

The City Manager RECOMMENDS that the recommendation of the Chief 
Constable, Fire Chief and Purchasing Agent be approved, subject to 
a contract satisfactory to the Director of Legal Services. 

4. Lease Renewal - Portions of Oak Street, 
South of 77th Avenue 


The Supervisor of Properties reports as follows: 

"Two portions of Oak Street, (20' x 67' and 20' x 45'), are 
leased to the North Eraser Harbour Commissioners as an 
employees' parking lot for a 10-year period, at a nominal 
rental of $5.00 per annum. The balance of Oak Street end is open 
to access to the water lots. The current lease is subject to 
a six (6) month notice of cancellation and expires May 31, 
197 9. The North Eraser Harbour Commissioners have requested 
renewal of the above lease for a further period of ten (10) 
years and the City Engineer is agreeable to the renewal 
subject to the same terms and conditions of the previous 
lease. 

With respect to the nominal rental, it is the policy of the 
North Eraser Harbour Commissioners to lease foreshore areas 
to the City at nominal rates, such as the sewer outfalls 
fronting Manitoba and Elliott Streets; hence, the City leases 
properties such as this on a nominal rental basis to the 
Commission . 

It is therefore recommended that effective June 1, 1979, the a- 
bove portions of Oak Street be renewed for a further period 
of ten (10) years to the North Eraser Harbour Commissioners, 
subject to the same terms and conditions as the existing lease, 
rental to remain at $5.00 per annum, the new agreement being 
to the satisfaction of the Director of Legal Services." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Properties be approved. 

5 . Pavement and Curbs - Oliver Crescent, Macdonald to Alamein 
The City Engineer reports as follows: 

"A Local Improvement Petition for paving and curbing this block has been circulated 
but returned insufficiently signed. In an accompanying letter, Mr. J.D. Hay points 
out the unusual situation and asks If a means can be found to Improve this block. 
Mr. Hay has asked to appear before Council on this matter and this report Is to 
assist Council. 


BACKGROUND 

The situation Is shown on the attached sketch. 

- On the north side of the street there are 4 properties (one of them flanking 
Oliver and fronting on Alamein) . 


♦ • • ♦/ $ 
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Clause No, 5 cont'd ; 

- On the south side there are 12 lots, all running through from King Edward or 
from Puget Drive and all developed to face those streets and to back onto 
Oliver . 

Petitions were attempted In 1966 and 1968 but were unsuccessful. In view of the 
unusual situation, the paving was advanced on the Initiative In 1975 but was 
defeated with 11 out of 16 owners objecting. The current petition has signatures 
from all 4 of the properties on the north side but to be sufficiently signed. It 
xrould also need 7 of the 12 owners on the south. It has two signatures from the 
south side (plus one 'half-signature') . 


LETTERS 

In letters dated May 24 and July 31, 1978, Mr. Hay says: 

'I believe our complaint Is a legitimate one - we are Interested In Improve- 
ment of a very unattractive outlook from our home. One questions the tax 
charge of $1 439.26 this year for a residential lot with an unimproved 
street - the south side of Oliver Crescent has open ditches, tall grass 
and the appearance of a lane. 

'We feel very strongly that our position in this matter should not be 
jeopardized by the neighbours backing on our street. It seems an inequity 
that they have for many years enjoyed the privilege of paying only one-half 
the cost of similar improvements on King Edward Avenue - and will continue 
to do so until such time as Oliver Crescent is curbed and paved. If this 
privilege is not to be used, perhaps it should be removed. ' and 

'The block of residents opposing the petition are mainly those whose 
properties front on King Edward Avenue. Three objections have been voiced: 

1. Oliver Crescent is their lane and its present condition is good enough. 

2. Concern about the cost of controlling the runoff which presently goes 
into open ditches. We understand this would be controlled by adequate 
drainage on the south side of Oliver Crescent if the project goes ahead. 

3. The creation of a speedway on Oliver Crescent. This is already a fact, 
and it would seem to follow that a less hazardous condition would prevail 
if the street were properly curbed. None of the homes have small children. 

One point has been raised by the proponents of the petition who have double- 
fronted properties - that they be granted low curb access entry to their 
already established off-street parking facilities.' 

Double-Frontage Relief 

Mr. Hay's first point refers to the provision in the Local Improvement By-law 
that double-fronting residential sites (sites which have another street behind. 
Instead of a lane) pay for only one-half of their frontage on each street - so 
that when both streets have been paved, they have paid their frontage only once. 

The westerly two of the lots on the south side of Oliver run through to Puget 
Drive. Double-frontage relief was not given when Puget was paved in 1932. The 
by-law at that time provided that such lots pay full width of the first street 
paved and one-half on the second. The remaining 10 of the 12 lots on the south 
side of Oliver run through to King Edward Avenue and did receive double-fronting 
relief when it was paved in 1960. 

Other South Side Concerns 

Drainage problems experienced on the south side were reduced by installing drain 
tile and filling the ditches. This appears to have solved the ground water 
problems; however, some problems exist with surface runoff which presently runs 
down the south side driveways onto the road and across to the north side. Curbs 
will eliminate this problem. 

Crossings and drop curbs conforming to accepted standards will be provided at 
the time of construction. 
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One-side Project 

We have considered the possibility of curbing only the north side of Oliver Street 
but this is not recommended because cutb Installation and grading will require a 
full regrade of the existing street, which will then have to be asphalted. The 
shoulders on the south side would not be paved so would still be a source of 
maintenance problems. Water from the south side driveways would still tend to 
cross the road unless the shoulders were reshaped to take all surface runoff from 
the driveways. Further, the people on the north side, having paid for curbing, 
would still be looking across at an unfinished situation. 


COSTS AND FUNDS 

- estimated total cost $24 100 

- estimated City's share 17 900 

- estimated Property Owners' share 6 200 

- estimated Property Owners' rate $12.42 per foot 

or $ 1.69 per foot per year 

The source of the City's share should be the same as if the project were 'by 
Petition' - 1979 Basic Capital - Streets. 

The Vancouver Charter limits the tax to any property under Special Grounds. 
Subject to 1979 Property Assessments and to a proposed Charter amendment, 
this would reduce the Property Owners' share and increase the City's share 
by some $200. 

ALTERNATIVES 

The alternatives available in dealing with Mr. Hay's request include the 
following (the appropriate Council action is noted below each) : 

A. Take no action. 

(Council should so resolve.) 

B. Advance the project on the Initiative again. 

(Council should instruct the City Engineer to bring it forward 
in his paving program.) 

C. Undertake the project on Special Grounds. 

(Council should pass the formal resolution which has been prepared - 
this would require 8 affirmative votes.) 

D. 'Deferred Special Grounds' - Special Grounds but with the matter deferred 

for, say, three weeks and the Property Owners notified and given the 
opportunity to be heard. This is a compromise between B and C, in that 
it gives the Property Owners a voice but not a formal 'vote' to defeat 
the project. 

(Council should defer the matter for, say, three weeks and instruct 
the City Clerk to notify the Property Owners that Council will then 
consider undertaking the project on Special Grounds and that they 
will, if they wish, be heard at that time. 

During that same interval, we would attempt to resolve or clarify 
concerns which they may have about drainage, access, etc.). 

DISCUSSION 

In view of the defeat of the 1975 Initiative (11 of 16 objecting), another 
Initiative (alternative B) seems likely to result in another defeat. Also, 
the gathering of the formal objections could add to the polarization within 
the block. 


34 


Clause No. 5 cont'd ; 

We rather favour alternative D, 'Deferred Special Grounds,' but whether either 
alternative C or D Is justified, depends on what weight Council gives to the 
argument that double-fronting owners, having been relieved of one half of their 
frontage on one street, should be prepared to pay the other half on the other 
street. Of these two, alternative D seems better because it gives the owners 
the opportunity to be heard, although not a formal 'vote' to defeat the project." 

The City Manager notes that four alternative courses of action are 
presented to Council for decision. 

The City Manager RECOMMENDS Alternative D: That Council notify 
property owners that on February 6, 1979 Council will consider 
undertaking the project on special grounds, and that Mr. Hay and 
other owners will be heard on that date as delegations. 


FOR CQUHCll ACTiOH SEE PAG£(S)...../i 
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SOCIAL SERVICE AND HEALTH MATTERS 


RECOMMENDATION 

1. 121 West 5th Avenue - Mrs. Edna Spreckley 


The Director of Permits and Licenses reports as follows: 

"The above premises came to the attention of this Department in 
July, 1978 as a result of a complaint from Mr. K. Cristall, 
Barrister & Solicitor, acting on behalf of Gabriel A. Mordo & 
Son Ltd. who could not renew the insurance on their building at 
125 West 5th Avenue as the result of the condition of the adja- 
cent property. 

Our Inspection Services reported that both the front and rear 
yards of 121 West 5th Avenue were entirely covered with various 
objects that might create an accident or fire hazard. These 
items are, among others, used appliances, stacks of flattened 
cardboard cartons, old lumber, wooden crates, dilapidated fur- 
niture, rolls of wire mesh, a boat hull, used auto parts and 
unlicensed automobiles. This material reaches a height of 
approximately 10 feet in various places. 

A letter was sent in July, 19 78 to the registered owner of the 
property, a Mrs. Edna Spreckley, asking her co-operation to 
initiate a clean-up and a 30 day recheck period was given. A 
recheck in August indicated that no action had been taken and 
a prosecution notice was prepared and delivered to Mrs. Edna 
Spreckley on August 29, 1978. At that time Mrs. Spreckley 
stated that she was the registered owner of the property and 
refused to remove the materials from the site. Further rechecks 
in September, 1978 indicated no change in the condition of the 
site or the house. The District Fire Warden has also inspected 
the property and considers the site to be in a hazardous con- 
dition. 

The matter was referred to the Law Department for the laying 
of charges but after discussion with the Director of Legal 
Services, it was felt that the better course of action would 
be to have the owner or agent appear before Council to show 
cause why the objects stored on the property should not be 
declared a nuisance. 

It is therefore recommended that the registered owner or her 
agent of the above property be requested to appear before 
City Council and show cause why the objects stored on the site 
at 121 West 5th Avenue should not be declared a nuisance under 
Section 324A of the Vancouver City Charter." 


The City Manager RECOMMENDS that the recommendation of the 
Director of Permits and Licenses be approved. 


FOR C05JNCIL ACTiCrJ SEE PAGE(S) LL 
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BUILDING AND PLANNING MATTERS 


RECOMMENDATION 

1 . Hardship Cases 

The Director of Permits and Licenses reports as follows: 

"On October 14, 1977, City Council considered a report for 
establishing guidelines for the Hardship Policy. In this 
report, one of the concerns of your officials was that, any 
future decisions made on Hardship Applications should return 
more closely to the original intent of Council when the Hard- 
ship Policy was initiated many years ago. To achieve this, 
the report requested a condition that an owner must have lived 
on the property for a minimum of two years when an application 
is made on economic grounds. 

When the Standing Committee on Community Services reviewed 
this report, they expressed concern about this two year re- 
quirement as they felt that many young couples, in order to 
meet mortgage payments on new homes must have suites in base- 
ments, however illegal they might be, and therefore recommended 
that this requirement be deleted. Council concurred with the 
decision of the Standing Committee but requested a report from 
the Director of Permits and Licenses in one years time with 
respect to this matter. 

Since the adoption of the guidelines on February 7, 1978, 
the Hardship Committee have been able to make more precise 
decisions that clearly reflect the intent of the original 
Hardship Policy and Council has in most cases, supported the 
decisions of the Hardship Committee. 

On October 31, 1978, City Council passed a further resolution 
instructing that Hardship Applications are not to be considered 
for illegal accommodation in new buildings built since January 1 
1975. In view of Council's support of the decisions of the 
Hardship Committee over the last year, the resolution of 
October 31, 19 78, and the fact that the new guidelines are 
working, it is recommended that the requirement that an owner 
shall have lived on the property for a minimum of two years 
to be eligible for hardship consideration on economic grounds, 
not be implemented." 


The City Manager RECOMMENDS that the recommendation of the 
Director of Permits and Licenses be approved. 


Kensington N.I. P. - Improvements to Glen Park 


The Director of Planning reports as follows: 

"On April 4, 1978, City Council approved the Kensington N.I. P. Concept 
Plan, which included $65,000 for improvements to Glen Park, located at 
24th Avenue and Glen Drive. 

On June 26, 1978, a public meeting was held to allow interested citizens 
to discuss proposals for Glen Park and since that time the Park Board 
designer has held numerous meetings with Planning staff, the N.I. P. 
Planning Committee and staff members of the adjacent Sir Charles Dickens 
School Annex in order to finalize the proposed improvements to the park. 
(See Appendix "A"). 
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The proposed improvements include an expansion of the existing children's 
creative play area, the replacement of the badly deteriorated hard- 
surface play area, overall improved drainage and removal of some blacktop 
to expand the open play area. Numerous benches and litter containers are 
proposed to facilitate the use of the already well treed park by surround- 
ing community residents. 

The cost of the improvements is estimated by Park Board to be $63,733, 
which includes a 15% contingency of $8,313. At their regular meeting on 
December 6, 1978, the Kensington Citizens' N.I. P. Planning Committee 
recommended expenditure of N.I. P. funds for the proposed improvements to 
Glen Park. 

The Provincial Government and the Central Mortgage and Housing Corporation 
concur with the appropriations for the plan recommended in this report. 

The Director of Planning therefore recommends the appropriation of 
$63,733 from the Kensington Neighbourhood Improvement Program Social and 
Recreational Account 891/8704 for the implementation of improvements to 
Glen Park, to be shared as follows: 


The City Manager RECOMMENDS that the recommendation of the Director of 
Planning be approved. 


3. Kensington N.I. P. - First Church of the Nazarene 
Recreation Area 


The Director of Planning reports as follows: 
" BACKGROUND 

One of the objectives of the Kensington Neighbourhood Improvement Program 
is to provide improved recreation facilities wherever possible. Repres- 
entatives of the First Church of the Nazarene recently approached the 
Kensington Citizens' N.I. P. Planning Committee for assistance in upgrading 
and improving the recreation area/parking lot adjoining the church to pro- 
vide better facilities for the Church's programs and for use by the 
surrounding community residents. The church is located at East 19th 
Avenue, at Windsor and Kingsway, in an area which would benefit from 
improved recreational opportunities. 

PROPOSED PROJECT AND USE 

The area adjoining the church is approximately 100' x 105', currently has 
about one-third of its area paved and is outfitted with two removable 
volleyball poles and a net. The proposal developed by the Church, and 
agreed upon by the N.I. P. Committee, would be to pave the entire area with 
two inches of standard parking lot quality asphalt and install two basket- 
ball poles with nets and four volleyball poles with nets. The estimated 
cost of this project is $6,100, of which $1,600 is for equipment. The 
Church members have agreed to assume responsibility for marking out the 
courts, maintenance of the area, as well as any costs over the $6,100. 
The main activities that are planned for include volleyball, basketball, 
checkers, shuffleboard and badminton. 

At the present time the area is used for organized activities, volleyball, 
etc., each Wednesday evening throughout the year, for either children or 
adults. The new programs that are planned which will use the new recrea- 
tion area include: 

- recreation programs for local youth during the summer weekends; 


Federal 

Province of B.C. 
City 


$31 ,866.50 
15,933.25 
15,933.25 


Total 


$63,733.00 
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Clause 3 continued 

- recreation programs for Grade 7's throughout the year on Wednesday 
afternoons ; 

- shuffleboard and checkers for Church Seniors once a month on 
Wednesday mornings; 

- program for mothers in the community and mothers of children located 
in Church daycare that would include recreational activities. 

The area would be available for unorganized activities when no organized 
program is in progress. This would be afternoons, Saturdays, some 
evenings and most mornings. The availability of this hard-surfaced play 
area for unorganized play by the community residents is perceived to be 
the major advantage of this proposal. Further details of the Church's 
operation are included in their letter, which is attached as Appendix "A". 

Central Mortgage and Housing Corporation and the Province of British 
Columbia have been advised of and concur with the spending of N.I. P. 
funds in this manner, provided that agreement is made between the City 
and the First Church of the Nazarene assuring public access for a minimum 
of five years. 

When the Kensington N.I. P. Concept Plan was approved by City Council in 
April, 1978, a certain portion of the funds was set aside in a contingency 
fund for projects that were not fully developed at the time or projects 
that arose during the implementation phase. Since this project falls into 
the latter category, funds should be taken from the contingency account. 

RECOMMENDATIONS 

The Director of Planning recommends: 

A. That City Council approve the appropriation of $6,100 from the 

Kensington N.I. P. Contingency Account 891/8707 as a canital grant, 
for improvements to the First Church of the Nazarene Recreation Area. 
The cost; would be shared as follows: 


B. That the City enter into an agreement with the First Church of the 
Nazarene, satisfactory to the Director of Planning and the 
Director of Legal Services, assuring community access to the 
recreation area adjoining the First Church of the Nazarene at 
999 East 19th Avenue for a minimum period of five years." 

The City Manager RECOMMENDS that the recommendations of the Director of Planning 
be approved. 


4 . 6875 Balaclava Street - P.P. A. No. 82675 

The Director of Planning reports as follows: 

"Development Permit Application No. 82675 has been filed 
by Mr. H. B. 0' Toole, to construct a stable on this site. 
Mr. O'Toole also submitted a letter requesting permission 
to keep eight (8) horses on this site which is located in an 
RA-1 District. 

Soct ion 10.18.2 of tho Zoning and Development By-law states 
I hat Llic kropinq or housing of horses is subject to the 
approval of City Council. 


City 

Province 
Federal 


(25%) 
(25%) 
(50%) 


$1 ,525 
$1,525 
$3,050 


Regular Council, January 6, 1971 

MOTIONS (cont'd ) 

3. Road Standards: N/W Marine Drive 
and Point Grey Road - Policy 


MOVED by Aid. Hardwick, 
SECONDED by Ald.Linnell, 

THAT, as the Board of Administration report dated November 20, 
1970, concerning Point Grey Road and Jericho Beach reported on 
page 4 that the road would be both part of the arterial system 
and a scenic road; 

AND WHEREAS Council on December 22nd asked the City Engineer 
to bring forward at the appropriate time changes to the pavement, 
1 ighting , etc . ; 

AND WHEREAS several organizations and individuals have asked 
to appear before Council on this matter; 

RESOLVED THAT the Engineer report specifically on Departmental 
plans for road standards on N/W Marine Drive and Point Grey Road 
so that civic policy can be finalized; 

AND FURTHER THAT those who have made representations be 
invited to appear when the report is before Council. 

- CARRIED 

ENQUIRIES AND OTHER MATTERS 

Alderman Broome - congratulated the Deputy Mayor on his 

Bus Strike efforts to assist in settlement of 

the bus strike. 


49d 
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Alderman Broome - 
Traffic Conditions 
Bus Strike 


referred to the large amount of cars 
on the streets in view of the bus 
strike and felt the Deputy Mayor should 
discuss with the Police Commission the 
matter of facilitating this traffic by 
reviewing special parking restrictions 
particularly to facilitate bus travel 
but which, during the strike, may not 
be necessary. 

In this regard the City Clerk read a 
communication from the City Engineer 
setting out action being taken by the 
Engineering Department and the Police 
Department in view of the bus strike. 


Alderman Hardwick - drew attention to the condition of 

Certain Houses in the certain houses in the 2100 block West 

2100 block West 7th Avenue 7th Avenue and enquired of what action 

can be taken to require the owner to 
improve these properties, possibly 
bv demolition of the houses if necessary. 
The Alderman referred to some of the 
problems which result in these houses 
remaining as at present.. 

The Corporation Counsel advised that 
if sufficient evidence can be obtained , 
the houses could be declared a 
nuisance, then demolition action can 
be commenced. 
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Clause 4 continued 


The Director of Planning approved Development Permit 
Application No. 82675 on December 18, 1978 thereby permitting 
the construction of a 34 '0" x 56 '0" stable on this site and 
the keeping of a maximum of eight (8) horses on this site, 
subject to the following condition: 

1) Prior to the issuance of the Development Permit, this 
application is subject to Council's approval for the 
keeping of eight (8) horses on report from the Director 
of Planning. 

The Director of Planning recommends that City Council 
approve the keeping of a maximum of eight (8) horses on this 
site. " 

The City Manager RECOMMENDS that the recommendation of the 
Director of Planning be approved. 


FOR COUHOl ACTIGM SE^ 
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MANAGER'S REPORT, January 5, 1979 (FIRE: A-6 - 1) 


FIRE AND TRAFFIC MATTERS 


INFORMATION 

1. Austin Hotel, 1221 Granville Street 
Fire By-law Compliance 


The Fire Chief reports as follows: 


" At the Council meeting of November 7th, 1978, the owner of the Austin 
Hotel, Hr. S. Somani , appeared before Council to show cause why his 
license should not be revoked for falling to comply with the Fire 
By-law. 

Mr. Somani Informed Council that he agreed to complete the necessary 
work within two months, with the exception of two Items he was entitled 
to appeal under the new by-law provl slons. 

The Fire Chief reports that an Inspection was made January 3, 1979 and 
Hr. Somani has completed the work required by Council, to the satisfaction 
of the Fire Chief. 

The appealable Items under the revised Fire By-law will be dealt with 
by the Building Board of Appeal at a later date. 

This report Is for Council's information and no further action by Council 
Is necessary In this matter. " 


The City Manager submits the foregoing report of the Fire 
Chief for INFORMATION. 


FOR CQUliai AUm S£E PAGERS) JJQ„ 
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MANAGER'S REPORT, JANUARY 5, 1979 (FINANCE: A7-1) 


FINANCE MATTERS 

RECOMMENDATION ; 

1. Investment Matters (Various Funds) November 1978 
The Director of Finance reports as follows : 

"(a) Security Transactions during the month of November 1978. 
(b) Summary of Securities held by the General and Capital Accounts. 

(a) SECURITY TRANSACTIONS DURING THE MONTH OF NOVEMBER 1978 
1. GEME8AL A»D CAPITAL ACCOUaiT TKUtSftCTIOHS CpORmASES) 


HJ 


Coat 


Annual 


ChiPtiwA Bank flapoatt ltee«tpi» aaA litw^^ lteC«a 


Canadian Imperial Bank 

of Commerce 
Royal Bank of Canada 
Royal Bank of Canada 
Royal Bank of Canada 
Bank of British Columbia 
Bank of Canada 
Bank of Nova Scotia 
Royal Bank of Canada 
Mercantile Bank of Canada 
Royal Bank of Canada 
Bank of Montreal 
Royal Bank of Canada 


Dec. 

16/78 

$ 1,518,226.85 

$ 1,500,000.00 

m 

10.08 

Nov. 

2/78 

1,000,246.58 

1,000,000.00 

1 

9.00 

Nov. 

3/78 

500,123.29 

500,000.00 

1 

9.00 

Nov. 

7/78 

1,001,232.88 

1,000,000.00 


9.00 

Apr. 

30/79 

1,576,011.78 

1,500,000.00 

174 

10.63 

Nov. 

10/78 

500,273.97 

500,000.00 

2 

10.00 

Mar. 

15/79 

1,036,986.58 

1,000,000.00 


10.63 

Nov. 

l'+/78 

500,760.27 

500,000.00 

6 

9.25 

Apr. 

12/79 

1,042,690.41 

1,000,000.00 

11*7 

10.60 

Nov. 

20/78 

2,501,284.25 

2,500,000.00 


6.25 

Dec. 

5/78 

2,007,808.22 

2,000,000.00 

15 

9.50 

Dec. 

5/78 

3,503,356.15 

3,500,000.00 

5 

7.00 



$16,689,001.23 

$16,500,000.00 




2*. SINKI^JG FUND TRAN^SACTTON'S { PURCHASES) 
Type af Security 


Maturity 
Date 


Maturity 
Value 


frisk 


Cost 


Term 
Yrs/Mos . 


Yield 


Debentures 


City of Vancouver 8.00% Apr. 1/91 CAN$ 10,000.00 86.25 CAN$ 8,625.00 12/6 9.95 


City of Vancouver 8.75% Sep. 30/88 US$200,000.00 US95.00 US$190,000. 00 9/10 9,55 


Chartered Bank Deposit Receipts and Government Notes 

Dec. 1/78 CAN$1,008,260.27 
Apr. 30/78 CAN$3,784,280. 55 


Royal Bank of Canada 
Bank of British 
Columbia 


CAN$4.792.540.82 
CAN$4,802,540.82 

US$200, 00 0.00 


Days 

CAN$1,000,000.00 30 

CAN$3,600,000.00 ISO 

CAN$4,600,000.00 
CAN$4,608,625.00 

US$ 190,000.00 


10.05 
10.38 


/2 


4^ 


Date 
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3. DJEBT CHARGES EQUALIZATION PlttlD (PURCHASES) 


T ype of Security 


Maturity 
Date 


Maturity 
Value 


Cost 


Term 
Days 


Annual 
Yield ^ 


Chartered Bank Deposit Receipts and Government Notes 


Nov.^0 Vancouver City Savings 
Credit Union 


Jan. 15/79 $ 2,989,036.99 $ 2,950,000.00 45 10.50 


(b) SUMMARY OF SECURITIES HELD BY THE GENERAL AND CAPITAL 
ACCOUNTS, ONLY - AS AT NOVEMBER 30, 1978. 


Type of Security 
Short Term 

Chartered Bank Deposit 
Receipts and Government Notes 


Par or Maturity Value 


$ 56,407,845.76 


Cash or Book Value 


$ 54,500,000.00" 


The Director of Finance recommends that the above transactions be approved. 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Director of Finance bu approved. 


2. Riley Park N.I. P. Appropriation of Funds: 
Hillcrest Park Fieldhouse Improvements 

The Director of Planning reports as follows: 

On 26 July, 1977, City Council approved the Riley Park N.I. P. Concept Plan which 
earmarked up to $27,600.00 for Improvements to fleldhouses In local parks. On 
25 July, 1978, City Council approved an appropriation of N.I. P. funds In the 
amount of $26,134.00 to be matched with other funds for Improvements to Riley 
and Prince Edward Parks fleldhouses. These Improvements are now under construction. 
The only remaining local fieldhouse Is In Hillcrest Park. The purpose of this 
report Is to recommend an appropriation of N.I. P. funds also to be matched with 
other funding to achieve the necessary rehabilitation of the Hillcrest Park 
fieldhouse. 

Proposed Project : 

The design process for the Improvements to Hillcrest Fieldhouse Involved Inspection 
and review of existing conditions and listing of proposed changes by the Riley 
Park Citizens' N.I. P. Planning Committee, Vancouver Park Board, the live-in 
caretaker, and R.R.A.P. staff. The Improvement proposals were finalized after 
extensive discussion by these groups based on the following objectives: 

a) To improve the existing public recreation space based on current 
needs; 

b) To alter and Improve the fieldhouse residence so that over time, 
caretakers can be retained, such as a retired or college age couple, 

' who can establish better rapport with park users (the existing 
residences can only readily accomodate single people); 

c) To create more vandal -proof conditions; and 

d) To provide general upgrading to current architectural standards and 
to assure that the fleldhouses will be attractive components in their 
Pfirks. 
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Clatuse #2 continued; 


Upon completion of the improvements, the Citizens' Planning Committee intends 
to suggest to the Park Board various changes to hiring policies and work 
specifications for fieldhouse caretakers to ensure that the caretaker function 
relates more specifically to the local situation. Preliminary discussions 
have already taken place with Park Board staff on this matter. 

The proposed improvements to Hi 11 crest Fiildhouse are itemized along with cost 
estimates in attached Appendix I. These improvements include renovation and a 
slight expansion of the existing caretaker's residence; upgrading of the two 
existing changing rooms and general improvement of exterior finishing, painting 
and heating of the building. All improvements would occur within the existing 
building envelope without additions of floor space to the structure. 

Proposed Project Funding ; 

In the original allocation for Improvements to local fieldhouses, funds were 
tentatively earmarked from N.I. P., Pakrk Board and R.R.A.P. sources as per column 
one of Exhibit A, below. To achieve the necessary improvements to the Riley 
and Prince Edward Parks Fieldhouses, funds were Appropriated on 25 June, 1978 as 
per column two of Exhibit A, below. Thus, from the original funds earmarked for 
fieldhouses improvements, $5,432.00 is still available for investment in the 
Hillcrest Park Fieldhouse (column 3, Exhibit A). 

Exhibit A 


Riley Park N.I. P. 
Vancouver Park Bd. 
R«R«A«P« 


Column 1 
Original All ocati on 
on 26 July, 1977 for 
3 fieldhouses 

$27,600.00 
$27,600.00 
$ g, 500. 00 


Column 2 
Appropriation for 
Prince Ed and Riley 
Park fieldhouse imp. 

$26,134.00 
$26,134.00 
$ 5,000.00 


Column 3 
Funds remaining 
for Hillcrest Park 
Fieldhouse imp. 

$1,466.00 
$1,466.00 
$2,500.00 


Total 


$62,700.00 


$57,268.00 


$5,432.00 


The Director of Planning and Riley Park Citizens' N.I. P. Planning Committee 
feel that this project should proceed with additional funding provided from 
the Riley Park N.I. P. Contingency Account. On this basis, funding would be 
shared as follows: 

Riley Park N.I. P. Social/Recreation , 
Facilities Account r898/94l2 ^T,466.0Q 


Vancouver Park Board 

R.R.A.P. (to be used only for that 
portion of the work which is for 
renovation of caretaker's residence) 

Riley Park N.I. P. Contingency 
Account #898/9416 

Total Project funding 


$1,466.00 

$2.500.00 $ 5.432.00 

$25.378.00 
$30,810.00 


The Director of Planning and Riley Park Citizens' N.I. P. Planning Committee 
feel that this extra investment of N.I. P. funds is warranted because: 

a) the project is an important neighbourhood improvement 
priority; 

b) the nature and costs of improvements necessary to achieve 
the goals for fieldhouses as noted above have been found 
to be greater than anticipated both as a result of the 
detailed design process and through the experience of 
tendering the first two fieldhouse renovations; and 

c) the Park Board is unable to allocate additional funding 
beyond their current commitment because of the constraints 
on their own budget. 
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The Central Mortgage and Hoasing Corporation as 1n the previous fieldhouse 
projects, has given approval in principle to the application of R.R.A.P. for 
the Hillcrest fieldhouse residential unit and only the grant of $2,500.00 per 
unit is proposed to be used. In order for the City to receive the proposed 
R.R.A.P. funds. Central Mortgage and Housing Corporation has indicated that 
the City (as the landlord) must sign a Security Mortgage as per statute 
requirements fo-.' a R.R.A.P. grant. The Director of Legal Services indicates 
that according to Section 192-A of the City of Vancouver Charter, "the Council 
shall have power to mhke the City a party to any agreement to which under 
the terms of any Act of the Dominion or the Province it is contemplated that 
municipalities may be parties and which the Council deems will be for the 
benefit of the City". It is therefore, necessary for Council to authorize 
that a Security Mortgage be finalized so that the R.R.A.P. application can be 
completed. This procedure has already been undertaken for Riley and Prince 
Edward Parks fieldhouses, now under construction, and has caused no difficulties. 

The Central Mortgage and Housing Corporation and the Province of B.C. have 
been advised and concur with the proposed N.I. P. expenditure for this project. 
The Central Mortgage and Housing Corporation is also prepared to approve the 
R.R.A.P. application through the normal process if the Security Mortgage is 
undertaken. 

The Director of Planning recommends 

A) THAT Council approve an expenditure of up to $26,844.00 to 
be Appropriated from the Riley Park N.I. P. Social and 
Recreational Facilities Budget Account #898/9412 ($1,466.00) 
and the Riley Park N.I. P. Contingency Budget Account #898/ 

9416 ($25,378.00) for improvements to Hillcrest Park Fieldhouse, 
subject to contribution of Park Board funds as per their 
commitment; the N.I. P. cost to be shared as follows: 

Central Mortgage & Housing Corp. (50% of total) $13,422.00 

ProBince of B.C. (25% of total) $ 6,711.00 

City of Vancouver (25% of total) $ 8,711.00 

B) THAT Council endorse the proposed application by the 
Superintendent of Parks for R.R.A.P. funds up to the 
grant maximum of $2,500.00 aind THAT Council direct 

the Director of Legal Services to finalize the necessary 
Security Mortgage so that the proposed R.R.A.P. application 
can be completed. 

The City Manager RECOMMENDS that the recommendations of the Director 
of Planning be approved. 


3 . Janitorial Staff - Kitsilano War Mfemorial Community Centre 


The Superintendent of Parks and Recreation reports as follows: 


"On October 4th, 1977, Council approved additional funds for con- 
struction at Kitsilano War Memorial Community Centre, which brought 
the total funding for the project to $725,833. Construction was 
completed during July 1978 and the facility was officially opened 
September 10th, 1978. 
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This project included constructing an elevated covered walkway from 
the then recently completed ice rink to the Community Centre, 
developing a mezzanine floor in the ice rink, adding a section to 
the Community Centre to be used as administration offices and reno- 
vating much of the Community Centre. These renovations included 
the installation of a health club area with sauna and whirlpool. 
In total, about 260 square metres (2,800 sq, ft.) of floor space 
were added to the facility resulting in a total floor area of 2,434 
square metres (26,200 sq. ft.) in the Community Centre and 3,456 
square metres (37,200 sq. ft.) in the ice rink building. 

On July 25th, 1978, Council approved an operating budget for the new 
health club for 1978 as follows: 

Six Months 

Health Club Attendant (permanent $ 7,423 

Swimming (health club) Instructors II 
(20 hours per week simmer, 70 hours 
per week winter) 

plus 

Cashiers (25 hours per week summer, 60 


hours per week winter) $14,453 

Publicity and Promotion $ 1,000 

Equipment Maintenance $ 2,000 

Building Maintenance $ 3,000 

$27,826 

Revenue Estimate 17,835 

NET $10,041 


This funding was based on a five day per week health club operation 
for July 17th to September 1st and a seven day per week operation 
for September 5th to December 31st, The community centre and ice 
rink operate on a seven day per week opening. 

Approved janitorial staffing in the community centre portion of the 
complex is one permanent Building Service Worker I. In addition, 
including the funds approved July 25th, 1978, funds approved for 
casual janitorial staff amount to about $7,300, which is sufficient 
to cover three man days per week for 12 months . The total available 
janitorial time is, therefore, eight man days per week. 

Because of the increased size of the facility and the addition of the 
health club, which requires more intense cleaning than other rooms in 
the complex, the present level of janitorial staffing is inadequate. 
The standard workload for janitorial is about 1,500 square metres per 
day per employee. Thus, at this facility 1.6 man days/day would be 
required. Experience at Trout Lake Complex has shown that, because 
of reduced use on weekends, janitorial staff can handle about 1,700 
to 1,800 square metres per day provided the Iceman- Janitors from the 
ice rink can assist occasionally. This reduces the requirement to 
about 1.4 man days each day, which requires two full time Building 
Service Workers. (10 man days per week t 7 days = 1.4 man days each 
day) Coverage for vacation and other short term absences can be 
provided by the Iceman-Janitors. 
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I reconunend, therefore, that an additional permanent Building Service 
Worker I position be established at Kitsilano Coiranunity Centre, 
subject to classification by the Director of Personnel Services. The 
cost of this proposal will be $13,510 per year (mid-range including 
fringe benefits, 1978 rates) of which $7,300 is available in Park 
Board accounts. Funding for 1979 will be included in the 1979 Park 
Board budget. 

A copy of this report has been provided to the V.M.R.E.U." 

The Administrative Analyst has reviewed this request and concluded 
that it is in line with janitorial services provided in other com- 
munity facilities. It was an error not to provide for the position 
in the budget request considered by Council on July 25, 1978. 

The City Manager RECOMMENDS approval of the foregoing recommendation 
of the Superintendent of Parks and Recreation, to add to the estab- 
lishment of Kitsilano Community Centre one permanent Building Service 
Worker I, and to abolish the allowance of $7,300 p. a. for casual 
janitorial services. 



MANAGER'S REPORT, JANUARY 5, 1979 


(PERSONNEL: A8 - 1) 


PERSONNEL MATTERS 


RECOMt^ENDATION 

1. Corporate Planning Retreat Session for 
Senior Officials 


The City Manager reports as follows: 

One of the major areas identified for improved functioning of the City's 
administrative organization through the recent series of Departmental 
Reviews has been the area of "Corporate Planning and Managerial Accounta- 
bility." 

Several departments and your consultant recommended the City undertake 
some type of corporate planning process. Some cities have established 
corporate planning groups to undertake this work; others have concentrated 
on co-ordinative mechanisms and co-operative working styles to achieve 
the same ends . 

The City Manager does not believe that Council would wish to set up a 
separate Corporate Planning Office (as was done in Edmonton) or to increase 
the staff for this purpose in the Manager's Office. 

In the City Manager's view, the preferred alternative is to base our cor- 
porate planning activities on our present organization and train your 
senior departmental staff in Corporate Planning skills. This requires 
them to delegate more departmental duties so that they may have time to 
work as a team, together with the Manager, to forecast comprehensively 
the City's changing needs and to propose to Council measures to meet these 
effectively. Closer co-operation between department heads also benefits 
the routine functioning of the City. Collaboration on the early planning 
and problem solving phases is more effective than seeking concurrences 
at the later implementation phases of civic initiatives. 

With the advice of a management consultant, the Deputy City Manager and 
Training Co-ordinator have tentatively planned a two-day retreat for 22 
senior staff, and are hereby submitting it for Council approval. The 
proposed retreat would be held on Thursday evening, Friday and Saturday, 
February 22, 23 and 24, 1979 at the Island Hall Hotel in Parksville, B.C., 
and would focus on two principal areas — Corporate Planning and Senior 
Management Team Building. The work program would be intense and spouses 
would not be invited. The discussions would lead to recommendations to 
Council on the City's approach to corporate planning and management. 

If the City's approach involves further discussion sessions, it is planned 
to involve Council in these. However, for the first of these, it is de- 
sirable that the Manager's Office and senior staff work through the im- 
mediate issues. 

The Deputy City Manager and I will participate in the session and the 
group would be assisted by two co-facilitators; the City's Training Co- 
ordinator, D. R. Nightingale, and Dr. A. J. Reilly of University Associates 
of San Diego, California and Toronto, Ontario. Beginning in January, 1979, 
Dr. Reilly will be working for one year with a major Vancouver based en- 
gineering firm, helping their senior management organize its planning 
capability. Dr. Reilly's curriculum vitae is attached for the information 
of Council. 

A list of those who would participate is attached for the information of 
Council. Also attached is a partial list of the type of items that would 
be addressed by the group during the retreat. 

The cost of the retreat would be approximately $6,500.00 broken down as 
follows : 


Travel for 22 people 
Accommodation and Meals 
Consulting Fees 


$ 400.00 
2,100.00 
4,000.00 


$6,500.00 


Clause No. 1 cont'tJl 


This type of training would normally be financed out of the City's overall 
budget for staff training. Since the 1979 budget has not yet been estab- 
lished, it is requested that Council approve the expenditure in advance 
of the budget. 

All the participants would be contributing two of their own evenings and 
one day of their weekend towards this effort, while the City would provide 
one work day on Friday, February 23, 1979. 

I RECOMMEND that Council approve the expenditure of up to $6,500.00 for 

the purpose of conducting a Corporate Planning session for senior officials, 

as described above. 


FOR COUNCfl ACT!Gf'3 SEE PAGE{S)..' 
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Regular Council, Januai'y 6, 1971 15 

ENQUIRIES AND OTHER MATTERS (cont'd) 


Alderman Sweeney - 
Water Main Breaks 


enquired of the Corporation Counsel of 
liability in the case of breaks in water 
mains, and referred particularly to a 
recent incident. 

The Corporation Counsel answered the 
enquiry . 


His Worship the submitted a communication from the Acting 

Deputy Mayor - Port Manager, under date of January 5, 

National Harbours Board 1971, enclosing cheques in the amount of 

Payment in Lieu of $479,836 in the matter of grants in lieu 

Taxes of taxes for the years 1969 and 1970. 


His Worship the 
Deputy Mayor - 
Christmas Tree 
Collection 


referred to a communication dated 
January 5, 1971, from the Assistant 
City Engineer of Sewer, Water and 
Sanitation, advising that the Sanitation 
Branch will remove Christmas trees placed 
for garbage collection. 


DELEGATIONS 

Children Attending School 
from Raymur Housing Project: 
Track Hazard 


A delegation from the Raymur Housing Project appeared urging 
the Council and the railway companies involved to take suitable 
action to safeguard the children crossing tracks while attending 
school from this project, A representative from the Burlington 
Northern Railway Company appeared and advised instructions have 
been issued that this railroad line is not to be used between 
the following hours: 

8:30 AM - 9:00 AM 
11 :30 AM - 1 :00 PM 
2 :30 PM - 3 :45 PM 

A representative of the Canadian National Railway advised their 
company would observe these instructions. Difficulties, however, 
were explained with respect to being able to schedule in complete 
coordination with the Canadian Pacific Railway movements which 
cause stopping on this track line. 

MOVED by Aid. Rankin, 
SECONDED by Aid. Linnell, 

THAT the Board of Administration report after discussions 
with the railway companies involved on the matter of an overpass 
suitably located to reduce the hazard to children going to and 
from school from the Raymur Housing project, as well as including 
in that report any other pertinent information in connection with 
the problem; 

FURTHER THAT the Corporation Counsel be requested to examine 
the letter appointing restricted times for train movements as 
issued by the Burlington Northern Railway Company and thereafter 
the Corporation Counsel inform the Board of Transport Commissioners 
of the status of the whole question. 

- CARRIED 


The Council recessed at approximately 4:10 P.M. following 
which the Council reconvened for an 'In Camera' meeting in the 
Mayor's Office. 


*** 
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PROPERTY MATTERS 

RECPy IMENDATION 

1. Lease Option - Branch Library 
Champlain Mall 


The Director of the Vancouver Public Library reports as follows: 

"Columbia Connnonwealth Ltd., owners of Champlain Mall at 54th A'/enue and Kerr 
Road is now in the process of developing basement space for office and in- 
, stitutional use and has offered to lease some of the area for library use. 

The Vancouver Public Library has, for some time, been seeking to relocate in 
this vicinity, but will not be able to finalize its plans respecting this site 
yntil early in 1979. 

Inasmuch as the owners have other prospective tenants waiting to lease the 
space and further as there does not appear to be any other suitable alternative 
site for library purposes it was considered realistic to put a hold on the 
offered spact pending the library's determination of the need and size for the 
proposed branch, and the City Council's decision on funding it. 

In this regard the owners have agreed to grant the City an option on the 
proposed area on the basis of the letter dated November 27, 1978 from 
Columbia Commonwealth Limited. 

The City Manager together with Mr. Charles Cotterall, Chairman of the Library 
Board, have endorsed the option and the option consideration of $2,000.00 has 
now been advanced to the owners subject to the required approval of City 
Council to make the option agreement binding on the City. 

This money is being charged as a pre-paid expense; If the lease is not proceeded 
with It will be charged to the Library's Gifts & Grants Acccount. 

It is recommended that City Council approve the option agreement 
on the foregoing basis." 

The City Manager RECOMMENDS that the foregoing recommendation be 
approved. 

2. , Sale of Industrial Property - 

Intersection of (Igtorgia and Glen Streets 

The Supervisor of Properties reports as follows: 

"The following offer to purchase has been received by the 
Supervisor of Properties as a result of the City's call for 
tenders advertised under the authority of the Property Endowment 
Fund Board. The offer is considered to be favourable to the 
City and is hereby recommended for acceptance. 

Lots 8 & 9, Block 95, D.L. 181, Plan 196. 
Situated at 1090 E. Georgia Street. 
Zoned M-1 

NAME APPROX. SIZE SALE PRICE TERMS 

Amato Holdings Ltd. 45'xl22' $ 72,000.00 Cash 

Conditions of Sale: 

(a) Subject to Existing Month to Month Tenancy. 

(b) Subject to purchaser consolidating Lots 8 & 9 to create one parcel. 

(c) Subject to purchaser obtaining a development permit on the con- 
solidated site within 120 days from date of Council approval of 
the sale. 
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(PROPERTIES: A9 - 2) 


CXat^se No^ 2 epnt'd - 

(d) Date of sale to be established as 120 days from Council approval 

of the sale or the date of issuance of a development permit which- 
ever is the sooner." 

The City Manager RECOMMENDS that the foregoing offer to purchase, being 
the highest offer received and one favourable to the City, be accepted 
and approved under the terms and conditions set down by Council. 


3. Rental review - Rogers Street End 
V. M. Dafoe Machine Shop 

The Supervisor of Properties reports as follows: 

"A portion of the west half of the easterly 
66' of foreshore Lot D, lying to the north of 
Lots 1-6, Block 1, D.L. 182, is leased to 
V.M. Dafoe Machine Shop for 20 years from 
January 1, 1969. 

The improvements consist primarily of an old 
frame workshop constructed by the Lessee which 
reverted to the City in 1969. 

The rent is subject to review as of January 1, 
1979 and after negotiation, the Lessee has agreed 
that is be increased from $225.00 per month plus 
taxes to $489.48 per month plus taxes. 

The Supervisor of Properties is of the opinion 
that the rent represents market value and 
recommends that for the period January 1, 1979 to 
December 1, 1983, the rent be set at $489.48 per 
month plus taxes as if levied." 

The City Manager RECOMMENDS that the foregoing recommendation 
of the Supervisor of Properties be approved. 

4 . Subdivision of City Lands situated at 41st & Clarendon 

The Supervisor of Properties reports as follows: 

"City owned lots 16, 17 & 18 of Lots 1-6, Subdivision 3, 
Blocks 1-4 and 12 - 15, D.L. 721, Plan 4615 were acquired 
by tax sale in 1942 and have been reserved from sale for 
future road widening and replotting purposes. These lots are 
approximately 42.5' x 99.5' (12.95 m x 30.36 m) in size and 
located in an area zoned RS-1 (single family dwelling district) . 

Prior to the marketing of these lots the City Engineer requires 
the North 17' of these lots for the future widening of 41st 
Avenue at that location. 

As this reduces the lots to an unacceptable size it is considered 
necessary to resubdivide the balance of these lots to create two 
marketable parcels. 

The City Survey Branch has prepared a plan of subdivision to 
dedicate the 17 ' strip for road purposes and create two lots 
approximately 41.5' x 127' (12.68 m x 38.75 m) in size. 

This plan of subdivision has been approved by the Director of 
Planning and it is therefore recommended that the Director of 
Legal Services be authorized to execute the plan on behalf of 
the City and arrange for registration in the Land Registry Office." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Properties be approved. 

FOR CGUr^CfL ACIIOM SEE ?AGE[Sy..JJ. - 
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MANAGER ' 


S REPORT 


January 4, 1979 


TO: 


Vancouver City Council 


SUBJECT: 


View Corridor - North End of Hornby Street 


CLASSIFICATION: CONSIDERATION AND RECOMMENDATION 


The City Manager reports as follows: 

On November 23, 1978, the Planning & Development Committee considered the 
problem of the 100' lot blocking the north end of Hornby Street. It is 
owned by Dominion Construction and is assessed at a market value of 
about $3,000,000. It is now used as a parking lot, but the owner wishes 
to construct an office building on the site. 

Any such building will seriously block the scenic views down Hornby Street. 
However, it was questioned whether the City had the power to deny the owner 
all development rights in order to preserve the view. 

The architect on behalf of the owner presented a concept of a tall building 
which would cover 60 ft. of the 100 ft. frontage and would leave a 40 ft. 
corridor for views and for pedestrian connection. 

Instead of dealing with this concept or with any other development concept 
allowing partial view preservation, the Committee was of the opinion that 
no building should take place on the site, but that ways might be found 
to compensate the owner in other ways. 

The Committee then recommended: 

"THAT the new Council appoint a small Committee consisting of 
the City Manager, Director of Planning, City Engineer and 
Chairman of the Planning and Development or other appropriate 
Committee to explore various alternatives to having a building 
on this site"; 

and this was approved by Council on December 12, 1978. 

Consequently, Council is now asked to CONSIDER whether they wish to proceed 
with the appointment of a small committee to explore alternatives with 
the owner. 

If so, the City Manager RECOMMENDS that it consist of the four members 
suggested by the Planning and Development Committee: City Manager, 
Director of Planning, City Engineer and Chairman of the Planning and 
Development Committee. 


FOS COUUCll ACTION SEE ?^Q-c(S) AL 
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MANAGER'S REPORT 


DATE January 4, 1979 


TOi 


Vancouver City Council 


SUBJECT : 


Preliminary work for 

Opening of Marine Way near Boundary Road 


CLASSIFICATION: RECOMMENDATION 
The City Engineer reports as follows: 

"Due to inclement weather, whereby the continuing cold has frozen the ground, 
123 employees of the Engineering Department were laid off on January 3, 1979. 
These employees had been engaged in various asphalt and concrete maintenance 
works. These functions could not be continued. Other useful jobs have been 
found which are not affected by the cold weather to the same degree. For instance, 
the clearing of the remainder of the roadways in Chaaiplain Heights has been advanced 
so that some employees can be usefully employed. By the end of last week, only 
66 men were unable to work. If the cold weather continues throughout this week, 
more work of this nature will have to be found. One project which has been approved 
by Council in principle but not in detail, is the opening of Marine Way near 
Boundary Road. Two roads can be cleared of brush and with Council's permission 
approximately 30 men can be employed for 5 days. Other works such as the re-grjiding 
of Boundary Road near Marine Drive have not yet been advanced to the approval stage 
where work can commence. 


Recommended that funds in the amount of $20,000 for the preliminary clearing and 
grading necessary for the streets Involved in the opening of Marine Way be approved 
In advance of the 1979 Streets Capital Budget." 

The City Manager RECOMMENDS that the above recommendation of the City Engineer 
be approved. 
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MANAGER'S REPORT 


Date 


January 2, 1979 


TO: 


Vancouver City Council 


CLASSIFICATION: 


RECOMMENDATION 


SUBJECT: 


City-owned Property, 

North Side 47th Avenue, East of Balsam Street 


The Supervisor of Properties reports as follows: 

"The subject property which is held in the Property Endowment 
Fund, has dimensions of 16.5' x 12 0' and an area of 1,98 square 
feet. The adjoining owner of Lot 24 presently has the free use 
of the lot for garden purposes. This lot is considered marketable 
as there have been similarly small lots developed with single 
family dwellings. 

At the Property Endowment Fund meeting held on October 26, 1978 
it was resolved that the Supervisor of Properties be authorized 
to negotiate a satisfactory lease with the adjoining owners of 
Lot 24 whereby the said owner may continue to enjoy the use of 
Eh of Lot 25, Subdivision 11, Block 1, D.L. 526, subject to their 
agreement to offer the City first option to purchase should they 
decide to sell their Lot 24. 

Following negotiations with the solicitor representing the 
owners of Lot 24, the following arrangement has been agreed upon: 

A. City owned Eh of Lot 25, Subdivision 11, Block 1, D.L. 526 
be rented to Mr. & Mrs. Eberhardt, the owners of abutting 
Lot 24, Subdivision 11, Block 1, D.L. 526 for $1.00 per 
annum plus taxes as if levied. 

B. The City to have the 'Right of First Refusal' to purchase 
Mr. & Mrs/ Eberhardt 's property (Lot 24, Subdivision 11, 
Block 1, D.L. 526) if they decide to sell. Necessary 
documents to be prepared by the Director of Legal Services. 


C. This rental agreement to take effect as of January 1, 1979." 

It is RECOMMENDED that the Supervisor of Properties be authorized to 
lease City owned Eh of Lot 25, Subdivision 11, Block 1, D.L. 526 on 
the foregoing basis. 


FOR CGb'fiCIL /.CTION SEE PAGE(S) 
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CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 


A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, January 16, 1979, in the Council Chamber, 
commencing at 2:00 p.m. 

PRESENT : Mayor Volrich 

Aldermen Bellamy, Boyce, Ford, 

Gerard, Harcourt, Kennedy, 
Little, Marzari, Puil and 
Rankin (arrived 4:00 p.m.) 

CLERK TO THE COUNCIL : R. Henry 


PRAYER 

The proceedings in the Council Chamber were opened 
with prayer. 

ACKNOWLEDGMENT 

The Mayor acknowledged the presence in the Council Chamber 
of students from the Life Skills Class at King Edward Campus, 
Vancouver Community College, under the direction of their 
instructor, Mrs. Kathleen Lillie. 

'IN CAflERA' MEETING 

The Council was advised there were matters to be 
considered 'In Camera' later this day. 


ADOPTION OF MINUTES 

MOVED by Aid . Boyce 
SECONDED by Aid. Bellamy 

THAT the Minutes of the Regular Council Meeting of January 
9, 197 9, with the exception of the 'In Camera' portion, be 
adopted . 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Puil 
SECONDED by Aid. Kennedy 

THAT this Council resolve itself into Committee of the 
Whole, Mayor Volrich in the Chair. 

- CARRIED UNANIMOUSLY 


DELEGATIONS 

1. Bayshore Hotel Expansion and 

Relocation of Existing Lessees . 

In a Manager's report dated Januarv 8, 1979 on the Bayshore 
Hotel Expansion and Relocation of Existing Lessees, the Director 
of Planning reported on the purpose and background of this 
expansion, as well as giving an analysis of the situation. 
In the report the Director of Planning recommended the following: 

1. That development permit applications for lands between 
Stanley Park and Cardero Street be referred for consider- 
ation of the Development Permit Board, and that the 
Director of Legal Services be instructed to bring in 
necessary by-law amendments to that effect. 


Itecfular Ctotincil, J^nuax;s^ 3,6, 1979 


DELEGATIONS ( Cont ' d ) 

Bayshoye Hotel Ejcpemaxon (Cont'd) 

2. That Western International Hotels be requested to 
extend the term of the lease to the floating home 
residents for a further period of five months (to 
June 30, 1979) in order to provide the opportunity 
to determine an appropriate (interim or permanent) 
location for these floating homes. 

3a. That Western International Hotels be requested to 
extend the term of the lease to shipyard lessees 
for a further period of 5 months (to June 30, 1979) 
in order to provide them with the opportunity to 
complete existing work commitments and avoid the 
expected lay off. 

Or Alternatively, 

3b. That the Director of Permits and Licenses be instructed 
to process the building permit for the demolition of the 
existing buildings in the normal manner. 

4. That the Director of Planning be instructed to 
instigate discussions with officials of the National 
Harbours Board and report back upon appropriate 
permanent locations for floating communities. 

And submitted for consideration 

5. That Council may wish to indicate whether any of the 
sites described can be considered acceptable interim 
locations for the floating homes that are to be 
displaced . 


In his report the City Manager commented on the situation 
and submitted the following recommendations with respect to 
the Director of Planning 's recommendations: 

Submitted for CONSIDERATION 
re 1) The Director of Legal Services does not favour 

this process which would require a public hearing. 
An alternative is available. The Director of 
Planning could seek the advice of the Development 
Permit Board in processing the applications. 

re 2) Council should CONSIDER whether to make this 

request 

re 3a) Council should CONSIDER whether to make this 
request 

re 4) Approve. (However the Kanish Village exists without 

formal permission of NHB and without adequate sewerage 
facilities. Any continued existence at that or other 
sites in the harbour would require permission of NHB and 
would certainly have to meet adequate health and 
planning standards. NHB have participated in the studies 
on floating homes. They are sympathetic to having 
floating homes in some locations but would prefer them 
not to be in industrially or commercially zoned areas, 
such as Coal Harbour.) 

re 5) Council should specifically CONSIDER whether they 

wish to request Harbour Ferries to accept floating homes 
in their marina, - either temporarily or permanently. 
If so. Council should first request a joint report from 
Engineering, Health and Planning dealing with access 
and parking, sewerage, design considerations, and 
"permission from NHB. 
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PELEGATtONS ( Con t ' d ) 

Baysfaore Hotel Expansion (.Cont'd) 

At its meeting on January 9, 1979 Council agreed to hear 
representation from interested parties on this matter. 

Mr. Stanley Burke addressed Council on behalf of the residents 
of Kanish Marine Village and read from a brief previously 
circulated. On behalf of the residents Mr. Burke requested 
that the Bayshore give the Marina an extension of five months 
to provide an opportunity for the floating home owners to find 
a suitable site to relocate. He also requested that Council 
pass the necessary by-law to permit floating homes to be 
located in certain suitable parts of the Vancouver waterfront. 
Mr. Burke also stated that, should the extension be granted, 
the residents would be willing to give the Bayshore an under- 
taking to vacate by expiry of the extended period. 

Mr. F. Ogden , consultant, suggested that Council approach the 
owners of the Bute Marina with a request that they consider 
accepting the floating homes currently located in Kanish Marina. 
He also put forward a suggestion that consideration could be 
given to establishment of a temporary marina on the 'Lady 
Grace' site which already has a sewer line and electricity. 
However, he understands at the present time Marathon Realty, 
owner of the property, is not willing to accept this proposal 
even on an interim basis. 


Mr. D.C. Davenport , lawyer for the Bayshore Inn, addressed 
Council on behalf of his clients. He reiterated that lessees 
in the area in question are on a month-to-month basis and referred 
to the fact that each of the floating home occupants or owners 
entered into a written undertaking to vacate on thirty days notice 
subsequent to February 1, 1978. Although it has been suggested 
that the relocation of the business enterprises located on the 
Bayshore land will result in a loss of jobs, the proposed 
interim redevelopment by the Bayshore will create an estimated 
one hundred new jobs in relation to the new restaurant and 
sports facilities, in addition to increased employment in the 
Bayshore Inn itself. 

Mr. Davenport also stated that the Bayshore will not take any 
action to acquire possession of the property in question until 
February 28, 1979. The Bayshore Inn is requesting that the 
demolition permit, which has been withheld by the City since 
December 19th, 1978, be issued immediately to ensure orderly 
and continued development. 

Mr. R. Fen ton , lawyer for the marina operator addressed Council 
and read from a brief previously circulated. Mr. Fenton stated 
the marina operator fully supports the Director of Planning 's 
recommendation for an extension of tenancy to June 30, 1979. 
The marina operator requested that Council ask Harbour Ferries and 
Schaeffer Marina to negotiate with the operator in conjunction 
with his tenants for an interim lease of sufficient space to 
relocate all the wharves and floats. 

Mr. T.A. McLaren , President of Burrard Shipyard and Marine 
Ways Ltd., and Coast Engineering Works Ltd., referred to his 
previously circulated brief and stated his main complaint is 
that he has been given insufficient notice to move his equipment 
and requested an extension of tenancy. If an extension of the 
Notice to Vacate is not obtained, the firm will have no alter- 
native but to close down completely and dismiss fifty employees. 
Mr. McLaren requested Council to endorse recommendation 3a of the 
Director of Planning quoted above. 

Council also noted a brief from Benson Bros. Shipbuilding 
Co. (1960) Ltd., dated January 16, 1979, setting forth their 
concerns and a'sking Council consider requesting the Bayshore to 
grant them an extension to at least July 31, 1979. 
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Bayshoxe Hotel BKpansioR (qont.'dJ 

Also before Council was a letter from Mrs. M. Pigott, 
Vice-chairman - Save the Entrance to Stanley Park Committee, 
objecting to the possible mooring of houseboats in Coal Harbour, 
and a letter from the Secretary of the Heritage Advisory 
Committee advising that the Committee recommends Council take 
into account a 'Character Area Concept' for the area north-east 
of Georgia and Denman Streets. 


MOVED by Aid. Harcourt 

THAT the following recommendations of the Director of 
Planning be amended and then approved as follows: 

a) that Western International Hotels be requested to 
extend the term of the lease to the floating home 
residents for a further period of three months 
(to April 30, 1979) in order to provide the 
opportunity to determine an appropriate (interim 
or permanent) location for these floating homes. 

b) that Western International Hotels be requested to 
extend the term of the lease to shipyard lessees for 
a further period of three months (to April 30, 1979) 
in order to provide them with the opportunity to 
complete existing work commitments and avoid the 
expected lay off. 

- (amended) 


MOVED by Aid. Bellamy (in amendment) 

THAT the word 'three' be deleted from both the above 
recommendations and the word 'five' be substituted therefor. 

- CARRIED 

(Aid. Harcourt opposed) 


The amendment having carried, the motion of Alderman 
Harcourt, as amended and reading as follows was put and 
carried . 

"THAT the following recommendations of the Director of 
Planning be amended and then approved as follows: 

a) that Western International Hotels be requested to 
extend the term of the lease to the floating home 
residents for a further period of five months (to 
June 30, 1979) in order to provide the 
opportunity to determine an appropriate (interim 
or permanent) location for these floating homes. 

b) that Western International Hotels be requested to 
extend the term of the lease to shipyard lessees for 
a further period of five months (to June 30, 1979) 
in order to provide them with the opportunity to 
complete existing work commitments and avoid the 
expected lay off." 


(Aid. Harcourt opposed) 


- CARRIED 
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PELEGATIOHS (Cont'd) 

Sayshorfe Hotel Ex^tafaej^ii igSpotMj 

MOVED by Aid. Harcourt 

THAT Council agree to specifically consider interim use 
of the water lot at the foot of Denman Street which includes 
part of Schaeffer's Marina, as well as the City-owned property 
under lease to Harbour Ferries for temporary location of the 
Kanish Marine Floating Homes and request Harbour Ferries to 
accede to this; 

FURTHER THAT, before making a decision on temporary 
relocation of these floating homes to the above location, 
the City Engineer, Medical Health Officer and Director of 
Planning submit an early joint report to Council dealing with 
access and parking, sewerage, design considerations and permission 
from the National Harbours. Board . 

- CARRIED 

(Aid. Kennedy, Little, Puil and the Mayor opposed) 


MOVED by Aid. Ford 

THAT the foregoing motion by Alderman Harcourt be referred 
to the Planning and Development Committee for consideration, at 
which time a report from the City Manager on this matter be 
before the Committee. 

- LOST 

(Aid. Gerard, Harcourt, Kennedy, Little, Puil 
and the Mayor opposed) 


MOVED by Aid. Little 

THAT the whole matter of suitable locations for floating 
homes be referred to the Planning and Development Committee 
for consideration. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Boyce 

THAT the City immediately initiate discussions with the 
Park Board towards removing landfill on City -owned property 
at the entrance to Stanley Park, thereby restoring Coal Harbour 
to its original water-line; 

FURTHER THAT the City immediately request the NHB to place 
a freeze on any further filling of NHB water lots along the 
total shoreline included in the City's current waterfront study. 

- (Notice) 

The Mayor suggested this be submitted as Notice of 
Motion and Alderman Boyce agreed. The Notice was 
recognized by the Chair. 


The Council recessed at 4:25 p.m. and, following an 
'In Camera' meeting in the Mayor's Office, reconvened 
in the Council Chamber at 4:55 p.m., with the same 
Members present. 


The foregoing are Minutes of the Regular Council meeting 
of January 6, 1971 . 
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DELEGATIQNS (.Cont'd) 

2 . Request to Amend By-law 

Governing Rental Information Services 

Council, on November 21, 197 8 considered a report from the 
Standing Committee on Community Services dated November 28,1978 
on a request from Rentex to amend the by-law governing rental 
information Services and approve the following recommendation 
of the Committee: 

"THAT the brief submitted by Mr. Christopher C. Haight 
and Mr. Robert J. Carstairs be received for information 
and By-law No. 4 790 be retained as is." 

Subsequently, Council on December 12, 1978, agreed to 
hear representation from Messrs. R.J. Carstairs and C.C. Haight 
of Rentex to discuss their request. 

Mr. Haight read from his brief , previously circulated, which set 
forth a proposed by-law appropriate to the rental information 
service business which would 

1. Establish the criteria by which the City may 
evaluate standards of service practised by 
rental information services operating in the 
City of Vancouver. 

2. Prevent unethical, dishonest or misleading 
practices in the rental information service 
business . 

3. Provide a valuable and needed alternative to 
newspapers for the purpose of locating rental 
accommodation for those wishing to use such a 
service in the City of Vancouver. 

MOVED by Aid. Puil 

THAT no action be taken on the request of Rentex that the 
City amend its by-law governing rental information services. 

- CARRIED 

(Aid. Bellamy, Boyce, Ford and Gerard opposed) 

Alderman Harcourt was absent from the Chamber 
during consideration of the above item. 


UNFINISHED BUSINESS 

1. Development Permit Application 

Glad Tidings Temple - 3456 Eraser St. 

Council, on November 21 1978, deferred the following motion 
of Alderman Puil in connection with the above-mentioned clause 
in the Manager's report dated November 14, 1978, pending the 
holding of a Public Information Meeting in the neighbourhood: 

"THAT Council advise the Director of Planning it has 
no objection to the issuance of Development Permit 
No. 81126 to the Glad Tidings Temple to construct an 
addition to the existing church on the site at 
3456 Eraser Street." 

Before Council for consideration was a City Manager's 
report dated January 10, 1979, reporting on the Public 
Information Meeting held in the area on December 14, 1978. 
At this meeting eleven citizens objected to the proposal and 
' fifteen spoke in support. Also read out at the meeting 
were four letters of objection from neighbours. Speakers 
on behalf of the various N.I. P. Committees also expressed concern 
at the meeting regarding the proposed addition. 

Cont'd... 
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UNFINISHED BUSINESS (Cont'd) 
Glad Tidi-iigs Tj^^j^f^ P-^-^ • t cont • d) 

Mr. Delgatty , the Architect, referred to the letter from the 
Director of Planning to him, dated December 18, 1978, in which it 
asked if the church was prepared to: 

a) increase parking facilities 

b) reduce size of auditorium 

c) reduce height and bulk of building 

d) reduce impact of noise from within building 
to neighbourhood . 


Mr. Delgatty stated in response to the above questions that the 
church is prepared to increase the parking facilities and has taken 
steps to acquire property for this purpose, as well as arranged 
parking provision with an adjacent Super-Value Store. The 
Church has engaged an accoustical consultant to work on reducing 
the impact of the noise from within the building to the 
neighbourhood. Mr. Delgatty stated, however, that his clients 
wish the project to proceed as presently designed and because of so 
conditions and the small site-size are unwilling to reduce the 
size of the auditorium and the height and bulk of the building. 

The Director of Planning answered questions from Council 
on this matter. 

MOVED by Aid. Puil 

THAT Council advise the Director of Planning it has no 
objection to the issuance of Development Permit No. 811216 to 
the Glad Tidings Temple to construct an addition to the 
existing church on the site at 3456 Fraser Street. 

- CARRIED 

(Aid. Ford, Harcourt, Marzari and Rankin opposed) 


2 . Monetary & Non-Monetary Compensation 
for Heritage Designation 

Council, on December 12, 1978, having heard a presentation 
from the Chairman of the Heritage Advisory Committee, deferred 
consideration of the City Manager's report dated October 3, 1978 
to the 1979 Council. Therefore, this report was before Council 
this day. 

Also before Council were two letters from the Vancouver 
Heritage Advisory Committee, one on Compensation for Heritage 
Designation, in which the Committee requested that the 
recommendations in the City Manager's report dated October 3, 
1978 be accepted as policy, whether or not Council confirms its 
intention to appoint a Heritage Conservation Officer. The other 
letter related to the Heritage Officer and put forward the 
following resolution of the Committee. 

'That City Council be advised the Committee reaffirms 
the need for a full-time Heritage Officer; however 
the Committee, recognizing the fiscal constraints 
confronting Council, recommends that in the event 
Council decides not to appoint a full-time Heritage 
Officer at this time, the Director of Planning be 
instructed to include Heritage matters as part of 
his department's work program for 1979. 
FURTHER THAT a specific staff person, preferably the 
Gastown Planner, include Heritage matters as part of 
his duties for the interim period until some other 
arrangement is made." 
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tfWFIjJISHED BttSi^SS (Cont'd) 

Compensation for Heritage Designatiop JCQpit'dJ 

MOVED by Aid. Puil 

THAT the following resolution of Council, dated May 2, 197 
be rescinded: 

'That approval be given to the position of a Heritage 
Officer for the purpose described in the Heritage 
Advisory Committee's letter of April 27, 1978, at an 
estimated cost of $13,883, charged to Contingency 
Reserve, and that auto allowance be provided if 
required. ' 

- CARRIED 

(Aid. Ford, Harcourt, Marzari and Rankin opposed) 


MOVED by Aid. Puil 

THAT the Director of Planning include heritage matters 
as part of his department's 197 9 work program, for consider- 
ation of Council through the Planning and Development Committee 
with a specific staff member assuming heritage matters as part 
of his/her duties. 

- CARRIED 

(Aid. Harcourt, Marzari and Rankin opposed) 


MOVED by Aid. Puil 

THAT the following recommendations, contained in the 
City Manager's report dated October 3, 1978, be approved: 


1. Where it has been established that designation would 
cause economic loss to the owner, then non-monetary 
means of compensation should be explored before 
proposing compensation in cash. 

* 

This exploration should be conducted by the City's 
Heritage Officer, wor};ing with the owner, the 
Heritage Advisory Committee, and other City staff. 

2. Council request the Director of Planning to report 
on amendments to the Zoning By-law which will 
permit him, when dealing with heritage buildings 
and on the advice of the Heritage Advisory 
Committee, to relax regulations such as those 
governing parking, floor space ratio, set-backs, 
land use, light angles and building uses. 

3. When non-monetary compensation can not provide 
adequate compensation, cash grants should be 
considered rather than tax exemptions. 

4. Facade easements be considered as one possible 
means of compensation. 

5. Transfer of Development Potential be one means of 
assistance for preservation of heritage buildings 
depending on the individual merits of each case. 

6. The Director of Legal Services in conjunction with 
the Heritage Officer be instructed to report to 
Council on legislative changes necessary to enable 
the City to transfer development potential within 
specified transfer districts to be created in the 
Zoning and Development By-law. 
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UNFINISHED BUgJ^ESS (COjat'41 
CoiBpenBation fgy geyitage Desigpation (Cont'd) 

7. In the use of Transfer of Development Potential, 
the following policies be adopted. 

(i) The development potential be based on units of 
floor space ratio. 

(ii) The use of T.D.P. should be kept within specified 
transfer districts created in the Zoning and 
Development By-law. 

(iii) The Zoning and Development By-law changes 

initiating T.D.P. should specify the land use 
type being transferred, and, its quantity 
measured in area of floor space. 

(iv) The preservation, maintenance, rehabilitation and 
safety of the property from which development 
potential has been transferred must be guaranteed. 

(v) If the structure on the site from which T.D.P. vns 
sold is destroyed by a natural disaster or other 
cause and the site is redeveloped, the floor space 
ratio of the original structure cannot be exceeded 
without the purchase of T.D.P. from elsewhere. 

8. Further consideration of a transfer of development 
potential bank be delayed until Transfer of Develop- 
ment Potential has been operating for some time 
within the City. 

9. Council request the British Columbia Heritage Trust tc 
consider for designated heritage buildings :- 

(i) establishment of a Heritage Revolving Fund to be 
administered by the Trust. 

(ii) Development of policy papers and briefs to the 

Provincial and Federal Governments with regard tc : 

- amendment of the National Building Code to 
make renovation of heritage structures more 
economically feasible. 

- establishment of a Residential Heritage 
Maintenance Grant. 

- government policy to lease office space in 
heritage buildings. 

- rent control abatement. 

- amendments to the Income Tax Act to provide 
incentives for rehabilitation of heritage 
buildings . 

10. Council consider the provision of public amenities arc und 
certain heritage buildings, with each application beirq 
judged on its merits and upon the advice of the 
Heritage Officer and the Heritage Advisory Committee. 


11. When future buildings are proposed for designation, 
the Heritage Advisory Committee outline for Council 
the measures of compensation, if any, which in 
its judgment are necessary and appropriate. 


- CARRIED UNANIMOUSLY 
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UNFINISHED BUSINESS {Cont'd) 

3 . Health Club Operations 

Council, on January 9, 1979, took no action to approve 
the following recommendation in a City Manager's report dated 
January 5, 197 9 on Janitorial Staff - Kitsilano War Memorial 
Community Centre. Instead Council requested the City Manager 
to report on the operation of all existing Health Clubs. 

In a City Manager's report dated January 15, 1979, the 
Administrative Analyst reported on Health Club operations. 
The report concluded with the following recommendations: 

A) That Council request the Parks Board not to approve 
any further Health Clubs until there has been more 
experience with the existing facilities and until 
it can be reasonably expected that their revenues 
will cover operating costs. 

B) That Council now approve the recommendation submitted 
to Council on January 9th regarding janitorial service 
for the Kitsilano Health Club. 


The Mayor advised that a commitment has been given on 
the proposed Health Club in Champlain Heights and, therefore, 
the Finalnce Committee should consider this project. 


MOVED by Aid. Harcourt 

THAT the recommendations of the City Manager, contained 
in his report, be approved, except that the proposed Health 
Club for Champlain Heights be referred to the Standing Committee 
on Finance and Administration for consideration. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Little 

THAT the principle of providing Health Club facilities 
in Community Centres be referred to the Standing Committee on 
Finance and Administration for consideration in relation to the 
Park Board estimates. 

- CARRIED UNANIMOUSLY 


COMMUNICATIONS OR PETITIONS 


1. Proposed Hotel Development: 
Renfrew and Hastings Streets 

Council noted a letter dated January 5, 197 9, from Zen & 
Aquilini Construction, requesting that Council reconsider its 
application of a proposed hotel at the corner of Renfrew and 
Hastings Streets which was denied at a Public Hearing on 
September 14, 1978. 

The basis of the reconsideration request was detailed in the 
letter. 

MOVED by Aid. Bellamy 

THAT the letter dated January 5, 1979, from Zen & Aquilini 
Construction be received and the request be deferred pending a 
report from the Director of Planning on the status of the matter. 


- CARRIED UNANIMOUSLY 
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C0$9S3i^l^WQS$ &R PETITIONS (Cont'dJ 

2 . Reappointment of Special Committees 

In a letter dated January 11, 197 9, the City Clerk recommended 
that the following Special Committees be reappointed with the 
personnel to be appointed by the Mayor: 

(a) CONTROL OF SOLICITING FOR CHARITY 
Mayor ) 

Chief License Inspector ) ^^^J ^o Add 

Director of Legal Services ) ^""^^ ^° 

(b) JOINT COMMITTEE OF COMMUNITY 
RECREATION & LEISURE ACTIVITIES 


Two Aldermen 

Two representatives of Park Board 
Two representatives of School Board 

(c) REMEMBRANCE DAY OBSERVANCE COMMITTEE 


One Alderman 

Members of various Veterans' Organizations 

& Canadian Armed Forces 
Representative of Engineering Department 
Representative of Police Department 

(d) COUNCIL CgSlMITTEE ON THE DISABLED 

Two Aldermen 

Nine private citizens 

(e) PROPERTY ENDOWMENT FU_ND BOARD 
Mayor 

Two Aldermen 
City Manager 
Director of Finance 


Note: That where the Aldermanic member is the Chairman 
of a Standing Committee, the Vice Chairman of 
that Committee be authorized to act in the place 
of the named member when he is absent. 


(f ) ECONOMIC ADViaORY. COMMITTEE 
Sixteen private citizens 


(g) EigTERmiNMSNT & CIVIC .RECOGNITION 

Cl'ty Clerk J With Power to Act 

Executive Secretary to Mayor ) 

(h) COUNCIL COMMITTEE ON THE ARTS 

Three Aldermen 

Ten private citizens 

The membership shown under each Committee is that which 
was in effect in 1978. 


MOVED by Aid. Gerard 

THAT the foregoing recommendation of the City Clerk be 
approved . 


- CARRIED UNANIMOUSLY 
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3. Alderman Rankin's Motion 
Re the Ward System 


Council was advised of letters received from the Downtown 
Eastside Residents' Association, Committee of Progressive Electors, 
and David Stone, requesting to address Council on Alderman Rankin's 
motion re the Ward System which is before Council for consideration 
later this day. 

During discussion of this matter the Mayor advised that he had 
informed the Premier of the results of the November plebiscite re 
the Ward System shortly after the Civic Elections and recently had 
received a letter from the Minister of Municipal Affairs advising 
that he is giving consideration to the matter. 

MOVED by Aid. Puil 

THAT the delegation requests and the motion by Alderman Rankin 
be deferred for consideration until the Mayor's report on initiating 
the study of Government Reform is submitted to Council within the 
next few weeks . 

- CARRIED UNANIMOUSLY 


CITY MANAGER'S REPORTS 

A. MANAGER'S GENERAL REPORT 
JANUARY 12, 1979 


Works & Utility Matters 
(January 12, 1979) 

1690 Nelson Street - Tree Relocation 
for Crossing - D.P.A. 77777 
(Clause 1) 


MOVED by Aid. Harcourt 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 


Building & Planning Matters 
(January 12, 1979) 


3812 Osier Street - D.P.A. No. 82556 
(Clause 1) 


When considering this report, Council noted a request from 
residents in the area and the applicant to appear before Council 
on January 23, 1979. 

MOVED by Aid. Harcourt 

THAT the delegation request be approved and the report of 
the City Manager be deferred to the Council meeting of January 
23, 1979. 

- CARRIED UNANIMOUSLY 

Alderman Ford requested that the Director of Social Planning 
submit a report on the actual number of people who are in 
community care facilities in the Shaughnessy area. 


The Mayor so directed. 


cm itiMmB^M im &mm mem^^ (cont 'd) 

Finance Matters 
(January 12, 1979) 

The Council considered this report which contains three 
clauses, identified as follows: 

CI. 1. Queen Elizabeth Theatre Garage Expenses 
Cl. 2. Emergency Telephone Recorder 
Cl. 3. Annual Review of Water Rates 

Clauses 1, 2 and 3 

MOVED by Aid. Bellamy 

That the recommendations of the City Manager contained in 
Clauses 1, 2 and 3 be approved. 

- CARRIED UNANIMOUSLY 


Property Matters 
(January 12, 1979) 

The Council considered this report which contains two 
clauses, identified as follows: 

Cl. 1. Assignment of Lease of Larwill Park (Bus Stop) 
Cl. 2. False Creek, Area 6, Phase I - 

Heather Parking Facility - Subdivision 

Assignment of Lease of Larwill 
Park (Bus Depot) (Clause 1) 

MOVED by Aid. Rankin 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

FURTHER THAT the Director of Planning report on the present 
bus depot and the possibilities of removing the depot from this 
site within the next four years. 

- CARRIED UNANIMOUSLY 

False Creek, Area 6, Phase 1 - 
Heather Parking Facility - 
Subdivision (Clause 2) 

MOVED by Aid. Harcourt 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 

B. Manager's Report 
(January 12, 1979) 

French Warships Visit - 
March 1-6, 1979 


MOVED by Aid. Puil 

THAT no action be taken on the request of the Vancouver 
Sea Festival Society for $3,000.00 to assist it to entertain 
French warships visiting Vancouver. 

- CARRIED UNANIMOUSLY 
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C. Manager's Report 
(January 5^ 1979) 

Strata Title Application - Conversion 
3001 - 3003 Point Grey Road 

MOVED by Aid. Puil 

THAT consideration of this report be deferred to the next 
meeting of Council to provide an opportunity to investigate 
this Strata Title application further. 

- CARRIED UNANIMOUSLY 


D. Manager's Report 
(January 10, 1979) 

Federal Employment Program - 
Young Canada Works (1979) 

MOVED by Aid. Rankin 

A. THAT the City participate in Young Canada Works 
(1979) to a maximum City cost of $50,000.00. 

B. THAT the Standing Committee on Finance & Adminis- 
tration be authorized to select the proposals to 
be submitted to Canada Employment and to establish 
priorities among the projects. 

C. THAT the City Engineer or his representative be 
authorized to sign the application forms and the 
agreements on behalf of the City and to make 
minor adjustments where required. 

(Carried) 

(Aldermen Boyce, Gerard and Puil opposed.) 

MOVED by Aid. Kennedy (in amendment) 

THAT the amount of $50,000 be struck from the above 
motion and the figure of $90,000 be substituted therefor. 

- LOST 

(Aldermen Bellamy, Boyce, Ford, Gerard, Little, 
Marzari, Puil, Rankin and the Mayor opposed.) 


The amendment having lost, the motion by Alderman 
Rankin was put and CARRIED. 


MOVED by Aid. Puil 

THAT this report be deferred to the next meeting of 
Council for consideration. 

- LOST 

(Aldermen Harcourt, Kennedy, Little, Marzari, 
Rankin and the Mayor opposed.) 
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STANDING COMMITTEE REPORTS 


I. Part Report of Standing Committee 
on Finance and Administration 
(January 11, 1979) 


Recent Provincial Government 
Restrictions on Municipal 
Budget (Clause 1) 


During consideration of this Clause, Council noted a letter 
the Mayor had prepared in response to the Committee's recommenda 
tion. 

MOVED by Aid. Puil 

THAT the recommendation of the Committee be approved, 
including the letter to the Minister of Municipal Affairs. 

- CARRIED UNANIMOUSLY 

(Alderman Kennedy wished it recorded that he did 
not agree with the intents of the letter.) 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Bellamy 

THAT the Committee 


MOVED by Aid. Bellamy 
SECONDED by Aid. Rankin 
THAT the report of 


of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


BY-LAWS 


1. BY-LAW TO AMEND BY-LAW No. 4068, 
BEING THE PLUMBING BY-LAW 


MOVED by Aid. Bellamy 
SECONDED by Aid. Boyce 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding 
Officer declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Bellamy 
SECONDED by Aid. Boyce 

THAT the By-law be given second and third readings and 
the Mayor and City Clerk be authorized to sign and seal the 
By-law. 

- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION . . . (WORKS) 


1 


January Ath, 1971 


WORKS & UTILITY MATTIiJlS 


CITY ENGINEER'S REPORT 


1. 


Water Main Installation on 75th Avenue 


between Angus Drive and Barnard Street 

"On December 2, 1969> Council gave approval for the construction 
of a water main on 75th Avenue between Angus Drive and Barnard Street 
(authorized appropriation - $l6,000) . This was to provide water service 
to a new City-owned subdivision. 

However, the construction was stopped because private developers 
initiated negotiations with the City over the purchasing and the rezoning 
of the property with the result that the water main installation will not 
be necessary within the foreseeable future. (See Board of Administration 
Minute of August 21, 1970, Items 5 and 6 and Regular Council Minute 
dated August 25, 1970, Building and Planning Matters, Page 3.) . 

Therefore, in order to make funds available for other work, 
I RECOMMEND that the amount of |l6,000 be transferred from 
Account Code 125/l054.» 75th Avenue between Angus and Barnard' to 
Account Code 126/7902, 'Provision for Unspecified Projects'." 

Your Board RECOMMENDS the above-noted report of the City Engineer 
be adopted. 

2. Installation of Water Mains 

"The following water main replacements are required due to leaks 
and prior to paving scheduled for construction in 1971 (Court of Revision - 
November 19, 1970) J 

Two of the blocks are not on the paving list but are adjacent to a 
block being replaced prior to paving. 


WATER MAIN PROJECT 1012 


Street or Avenue 


From 


To 


l8th Avenue 
21st Avenue 
22nd Avenue 
23i*d Avenue 
28th Avenue 
37th Avenue 


Dumfries Street 
Payne Street 
Pender Street 


27th Avenue 
Wellington Avenue 
Victoria Drive 
Main Street 
Prince Albert Street 
Prince Albert Street 
Tupper Street 
Victoria Drive 
Argyle Street 


30th Avenue 
Vanness Avenue 
Nanaimo Street 
Prince Edward Street 
St. Catherines Street 
St. Catherines Street 
100' Went 
Sidney Street 
Commercial Street 
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MOTIONS 

1. Senior Citizens' Guide 
to Services In B.C. 

The City Manager advised that the Director of Social 
Planning considers it should be the Provincial Government's 
responsibility to provide this guide to senior citizens. 

In addition, the Director of Social Planning considers 
that this matter should be included in SPARC'S annual grants 
submission. 

MOVED by Aid. Ford 
SECONDED by Aid. Marzarl 

THAT the City purchase from SPARC of B.C. 10,000 copies 
of its Senior Citizens' Guide to Services in B.C., at a cost 
of $4,500.00 for distribution through the City's Information 
resources . 

(Referred) 

MOVED by Aid. Pull 

THAT the above motion be referred to the Standing Committee 
on Finance and Administration for consideration. 

- CARRIED 

(Aldermen Bellamy, Ford, Marzarl and Rankin opposed.) 

2 . Proposed Transit Service Contract 

MOVED by Aid. Rankin 
SECONDED by Aid. Marzarl 

THAT WHEREAS negotiations are proceeding between the 
Urban Transit Authority and the Greater Vancouver Regional 
District for a transit service contract, including bus routes 
and schedules for the City of Vancouver; 

AND WHEREAS tens of thousands of Vancouver citizens 
are vitally affected by these matters; 

AND WHEREAS two members of Vancouver City Council are 
Provincial Government appointees to the Urban Transit Authority; 

THEREFORE BE IT RESOLVED THAT these two appointees 
report to Vancouver City Council, in good time, the details of 
any proposed transit contract, in order that City Council may 
consider them along with all interested citizens and 
organizations affected. 

- CARRIED UNANIMOUSLY 


3. Electoral Reform 

MOVED by Aid. Rankin 
SECONDED by 

THAT WHEREAS this meeting of Vancouver City Council 
recognized the will of the majority on the question of the 
full ward system, 51.7% having expressed themselves in favour 
in the 1978 plebiscite. 

AND WHEREAS this majority also involved approval in 96 
out of 135 polling districts, or approximately three quarters 
of the City; 


Cont 'd. . . . 


Regular counpil^ January 16, iJ^7 9., , , . ^ • * - • 

MOTIONS (Cont'd) 
Electoral Reform (Cont'd) 

I 

THEREFORE BE IT RESOLVED THAT 

A. Vancouver City Council formally ask the Provincial 
Government to enact legislation amending the Vancouver 
City Charter in such a way as to require that from 1980 
onwards, Vancouver citizens will elect members of Council 
under a full ward system, the precise details to be left 
for City Council's decision. 

B. Vancouver City Council establish a Full Ward Implement- 
ation Commission, whose sole purpose will be to hold 
public hearings in all of Vancouver's communities, to 
obtain the views of the citizens of Vancouver on the 
number of wards, their boundaries, and the number of 
Aldermen per ward, in line with the 1977-78 Council's 
advertisement on electoral reform. 

I 

(Deferred) | 

For Council action see page 12. 


NOTICE OF MOTION 

The following Notice of Motion was submitted by Alderman ' 
Bellamy, seconded by Alderman Little and recognized by the 
Chair: 

I 

1. Left Hand Turns at Traffic 
Control Intersections 


THAT WHEREAS most, if not all, main thoroughfares 
throughout the City of Vancouver are at full capacity in 
both the morning and the evening rush hours; 

AND WHEREAS many of the thoroughfares of the City of 
Vancouver are controlled by a network of traffic signals; 

AND WHEREAS major delays and tie-ups are resulting from 
motorists attempting left hand turns in these said rush hours; 

THEREFORE BE IT RESOLVED THAT the Traffic Engineering 
Department be instructed to launch a programme that will lead 
to a full implementation of 'no left hand turns' at traffic 
control intersections in the morning and the evening rush 
hours, that is 7 to 9 a.m. or 4 to 6 p.m., except at those 
intersections where left hand lanes or advance left hand 
signals exist. 


(Notice) 


Regular Council, January 16, 1979 


ENQUIRIES AND OTHER MATTERS 


Alderman Little - enquired if it was the intent 

Council Representation of the Mayor to have the same 

on the Park Board Council member attend all Park 

Board meetings in a liaison 
capacity rather than having 
the Deputy Mayors represent 
Council as in the past. 

The Mayor advised that he intends submitting a recommenda- 
tion to this effect to Council in the near future. 


* *. * * 

The Council adjourned at approximately 7:05 P.M. 

* * « * * 


The foregoing are Minutes of th'e Regular Council Meeting 
of January 16, 1979, adopted on| January 23, 1979. 
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MANAGER ' S REPORT 


January 8, 197 9 


TO: Vancouver City Council 


SUBJECT: Bay shore Hotel Expansion and Relocation of 
Existing Lessees 


CLASSIFICIATION: 


RECOMMENDATION AND CONSIDERATION 


The Director of Planning reports as follows: 


PURPOSE 


Western International Hotels Ltd. are currently preparing proposals for the 
redevelopment of land and water property north of Georgia Street between Denman 
and Bidwell Streets. The purpose of this report is: 

(i) to appraise Council of these proposals, 
(ii) to seek Council's advice upon alternative locations for the floating 
home community which will be affected by these proposals, 
(iii) to recommend that the development permit application for the Bayshore 
Inn property be considered by the Development Permit Board. 


MnlTTV. The first: staoc of the Dr.yshore Irn was comlctod in lOfO. Tho oxcansion 
incluf^ing the high-rise hotel tower and expanded convention facilities, was 
completed in 1970. This development occurred on the property between Cardero and 
Bidwell Street. 

Between 1960 and 1970 the property owned by Western International Hotels Ltd. 
was expanded with the purchase of the property between Bidwell and Denman Streets 
(including the Bidwell Street end). Following a review, the present CD-I zoning 
was adoDted in 1966. The present zoning permits an additional 1,133,000 sq.ft. 
to include such uses as hotel expansion, added convention facilities, offices, 
and a retail complex with related facilities. The anticipated expansion has 
not proceeded but does remain the long-term intention of the Bayshore Inn owners. 

The 9.5 acres between Bidwell and Denman Streets includes some 1.9 acres of 
freehold land extending 180 feet from the Georgia Street frontage. The balance, 
which is primarily jgi water Jot., is on a long-term lease from the National 
Harhours Board. 

Bayshore Development Proposal . The current proposals by architects working on 
behalf of Western International Hotels involve replacement of existing buildings 
and marine uses between the existing hotel and Denman Street with a 10-15 year 
interim development including: 

- a 285-car surface parking area 

- a recreation complex including 4 indoor tennis courts, 2 squash courts, and 
2 racquets courts 

- a 300-seat seafood restaurant 

- a 200-boat marina 

Following preparation of detailed proposals, permit approvals, demolition, site 
preparation, and land filling, proponents hope to begin construction in early 
fall of this year. 

Existing Tenants . Present tenants of the property (see map attachea), nave been 
given notice to vacate this site January 31, 1979, however the Kanish Marina has 
recently had its lease extended an additional 30 days. These tenints Include: 

- Kanish Marina, including 15 floating home residents 

- a portion of Shaeffer's Marina -* 

- Burrard Shipyards 

- Benson Bros. Shipyards 

- Western Machine Works Ltd. 

- Seve nteen smaller businesses and retail stores 

An application to demolish the buildings on the site was filed on December IS, 
1978. The issuance of this permit is being withheld with the Bayshore's knowledge 
pending Council's consideration of this report. 


BACKGROUND 
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ANALYSIS 

Waterfront Planning Status . The Bayshore property is flanked on the west by the 
Harbour Park site and on the east by the Central Waterfront. 

At Council's instruction, staff are currently preparing a further report on the 
Harbour Park site - 

"on the necessary measures leading to the construction of a small marina (±200 
boats), seawall improvements, and a public walkway along the water's edge, such 
report to take account of negotiations with the National Harbours Board, Harbour 
Ferries Ltd. and the appropriate Federal agencies, regarding dredging and sea- 
wall construction funding." 

Should Council approve the measures that will be proposed, necessary dredging and 
construction could be expected to commence in late 1979 or early 1980. 

The Central Waterfront area was the subject of a Public Hearing on October 31, 1978 
at which time Council instructed that zoning amendments be prepared to create a 
Central Waterfront District and corresponding Official Development Plan. This 
plan was amended to exclude residential use and will be before Council shortly 
for final adoption. 

Development Approval. A formal development permit application has not yet been 
submitted; however, staff have been discussing the proposed concept with the 
architect for the Bayshore. 

The zonings for the Harbour Park and Bayshore sites are anomalous in terms of 
development approval process. Whereas applications for the rest of the Central 
Area require Development Permit Board approval, these sites alone are still sub- 
ject to approval of the Director of Planning. This process should be amended in 
order that development permit applicationscan be considered by the Development 
Permit Board. 

The proposed recr**ation, restaurant, and marina uses are compatible with existing 
CD-I zoning. The proposed surface parking, however, requires further analysis. 
The proposed scale of development at this stage is a very minor component of the 
of the total development which could be considered under the present CD-I zone. 

Land fill of approximately 1.4 acres is proposed. The general policies incor- 
porated in the Central Waterfront Plan indicate that if fill is to be approved 
by the City, it should achieve a demonstrable public benefit such as: 

(a) public open space 

(b) improved tidal movement or improved water quality 

(c) improved safety or appearance of the shoreline 

(d) accommodation of port facilities 

Several traffic related matters are being negotiated with the applicant, including 
the provision of a pedestrian walkway, right-of-way for a future waterfront shuttle 
Itransit ("Funky rail") and 12' widening of Georgia Street. The need for a pede- 
strian underpass of Georgia at Denman St. will be reassessed. 

Jiaritime Preservation Alternative . Notwithstanding the apparent acceptability 
pf the present proposal, an alternative development concept for this site could 
incorporate a continuation of existing small shipyards in a manner which would 
jllow public involvement. The 1974 Waterfront Planning Study included a Concept- 
jal Plan which was adopted in principle by City Council. This plan noted, in 
jart, that: 

"Part of the attraction of the Bayshore is its proximity to the two adjacent 
shipyards, Benson's to the west, and Menchion's to the east, and their 
attendant fishing boats. Every effort should be made to retain these two 
ftfcilities in their present location despite the ownership of the land and the 
water lots they are on." 


i 


this may also represent an opportunity complementary to the hotel operation, 
staff are encouraging Bayshore representatives to investigate the.feasibi.1 ity of 
this alternative. This investigation would justify a deferment in the demolition plans, 

Relocation of Business Enterprises . The Manager of Economic Development reports 
as follows: 

"There are probably 100 jobs involved in this relocation. Both Burrard 
Shipyards and Benson Bros. Shipyards have indicated that they will be 
moving to North Vancouver and Richmond with a resultant shift of 70 jobs. 
Both companies already have properties in those municipalities and their 
plans are firm. However, both have indicated that layoffs of their staff 
will probably occur because the notice they have been given is too short. 
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They have further indicated that the relocation comes at the worst possible 
time as they are entering the busiest period of the year. They had been 
expecting approximately 6 months' notice in order to complete prior work 
commitments. 

The other businesses range from a retail furniture store, a sculpture 
studio, and a professional photographer, to a manufacturer of sail boats, 
a small boat builder, a small boat repairer, a maritime welder, a maritime 
engine repairer, a propeller manufacturer and repairer, an engineering firm, 
and an electrical company specializing in maritime work. These other firms 
probably account for 30 to 40 jobs. 

All of these "other" businesses will need to seek new locations. 

It is thought that those businesses with a maritime specialty might fit 
well into the False Creek area - especially Granville Island. Discussions 
are now underway concerning the suitability of Granville Island locations. 
Other alternatives are also being considered. 

It is not expected that the non-maritime businesses will have any great 
difficulty in finding alternative space." 

Floating Home Relocation . Two recent studies recommending standards and locational 
criteria for floating communities have been undertaken: 

1. The City Planning Department carried out a study in July, 1977 entitled 

"The Aquatic Community". It recommended policy guidelines for floating homes 
and marinas, and suggested Coal Harbour, False Creek, and the Deering Slough 
(Fraser River) as the only suitable locations in Vancouver. City Council 
requested the GVRD to carry out a comprehensive study of floating homes and, 
pending completion of this study, took no action on amending City By-laws. 

2. The Greater Vancouver Regional District Board, on November 29, 1978, approved 
recommendations (See Appendix A) of their sub-committee on float homes, 
including "Guidelines for the Regulations of Floating Communities". 

These two studies reflect a growing acceptance of floating communities as a 
legitimate urban use. As implied by the GVRD resolution #14 the next task 
should be for municipalities, in conjunction with appropriate leasing author- 
ities, to determine specific locations in which floating home communities may 
be considered. Current City By-laws and policies are generally silent on this 
matter. 

The Director of Planning believes that, subject to appropriate health, safety, 
and locational criteria, such acconmodation should be encouraged. They can add 
significantly to the variety and public interest of the urban waterfront. 

There may be alternative locations available in the Region although no approach 
has yet been made to other municipalities. 

At this time of year there are dangers associated with towing the existing floating 
homes in open waters. This would seem to limit the immediately available alterna- 
tive locations to somewhere in Burrard Inlet or possibly False Creek. 

Alternatives that appear to be worthy of investigaton are: 

(i) The foot of Denman Street presently occupied by the Shaeffer' s Marina 
on a month-to-month lease from the City. No sewer connection is available 
at present and the cost of such a connection would be a significant factor. 
Other facilities are available. 

(ii) A temporary location somewhere on the water lot in front of the Harbour Park 
site. No sewer connection is available and cost of connection would also be 
significant. Existing pleasure craft moorage may need to be displaced to 
accommodate the 15 floating homes. 

(iii) Approximately in the location presently occupied by the "Lady Grace". All 
services (sewer, water, power, telephone, etc.) are available. There is 
sufficient vacant water area in this location and appropriate access floats 
are also available. Marathon Realty officials have, however, indicated that 
they do not favour the use of this location for floating homes either on an 
interim or permanent basis. In addition, the residential environment is 
compromised by the proximity of the CPR rail lines, float plane operations, 
and heavy swells. 

(iv) Approximately off-shore from the old fireboat house on the north shore of 
False Creek. No sewer connection is available. Marathon Realty officials 
do not favour this use in this location either. 
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(v) At the present location on the water lot leased to the Bayshore Inn. 
No sewer connection is available. The Bayshore have indicated they do 
not wish to retain any floating homes in their new development. 

The Co-operative association who have developed the Spruce Liveaboard Marina in 
False Creek's Area 6 Phase 1 development, are interested in having a limited 
number of floating homes. The opinion of residents in the area would need to be 
obtained however, and the By-laws for False Creek amended. 

Discussions with officials of the Port of Vancouver indicate they would need to be 
presented with a specific proposal and location before decisions could be made. 

SUMMARY 

Negotiation with The Bayshore on their expansion proposal is at an early stage. 
The applicants have been advised that the Central Area's normal open public 
approval process should be followed. 

The most critical reason for the report at this time is to determine Council's 
opinion on relocation alternatives for floating homes which must vacate this site 
by February 28, 1979. This will facilitate action by various private interests, 
lessors, and authorities, in resolution of this situation. 

There are significant problems associated with each of the alternative locations 
described. 


RECOMMENDATIONS 

1. TH'^T ^ovfTrnrent nerrit applications -^or lands between Stanley Park and Cardero 
Street be referred for consideration of the Development Permit Board, and that 
the Director of Legal Services be instructed to bring in necessary by-law 
amendments to that effect. 

2. THAT Western International Hotels be requested to extend the term of the lease 
to the floating home residents for a further period of five months (to June 30, 
1979) in order to provide the opportunity to determine an appropriate (interim 
or permanent) location for these floating homes. 

3a. "mAT Western International Hotels be requested to extend the term of thp lpa«;p 
to shipyard lessees for a further period of 5 months (to June 30, 1979) in 
order to provide them with the opportunity to complete existing work 
commitments and avoid the expected lay off 

OR ALTERNATIVELY 

3b. THAT the Director of Permits and Licenses be instructed to process the 

building permit for the demolition of the existing buildings in the normal 
manner. 

4. THAT the Director of Planning be instructed to instigate discussions with 
officials of the National Harbours Board and report back upon appropriate 
permanent locations for floating communities. 

CONSIDERATION 

5. THAT Council may wish to indicate whether any of the sites described can be 
considered acceptable interim locations for the floating homes that are to be 
displaced." 


CITY MANAGER'S COMMENTS 


Following discussions with representatives of the Kanish Village, 
the Bayshore, Marathon, National Harbours Board, and Harbour 
Ferries, the City Manager has the following additional comments. 

A) Western International Hotels have well-defined development 
rights on the site. Council may wish to use its good 
offices to ask for extensions on behalf of lessees. However, 
if the owners do not consider it feasible to grant such 
requests, the City should process demolition permits and 
subsequent development permits in the normal manner. 

B) The report mentions the involvement of 100 jobs, 70 of which 
may be transferred to North Vancouver or Richmond and some of 
the remainder to Granville Island or other Vancouver locations. 
It does not mention that the Bayshore now employs 425 people 
and would expect its investment to increase tourist business 
and create a considerable number of new jobs. 

C) There are 15 floating homes in the Kanish Village. They are 
of various ages and some were constructed quite recently. All 
have known for a year that they are on a month to month 
tenancy and have signed agreements that they will vacate 
peacefully on 30 days' notice. Council should seriously con- 
sider whether they want to involve the City in a private 
matter to which there seems to be no good solution. 

D) Council should be particularly wary of approving temporary 
relocations since there will be another trauma when that 
temporary period expires. Also this poses a sanitary and 
economic dilemma: There will either be pollution of the 
waters or an expensive sewer connection which can hardly 
be amortized over a short period. 

The City Engineer and Medical Health Officer have not yet had 
an opportunity to consider this report. If Council does want 
to assist in relocating the homes, it should request a report 
from those officials on any site. 

E) One of the reasons for the Bayshore ' s terminating the leases 
of the floating homes is because their expansion plans call 
for a 200-boat marina at that site. However, this requires 
NHB approval and the proposal has not yet been presented to 
NHB. NHB has some concern about the increasing number of 
pleasure boats in Coal Harbour and will also be faced with a 
request from the City for an expanded marina in front of 
Harbour Park. If NHB does not permit a 2 00-boat marina, the 
Bayshore may be obliged to reconsider their position on 
floating homes. 

F) The Kanish Village exists without formal permission of NHB 

and without adequate sewerage facilities. Any continued exisstencp 
at that or other sites in the harbour would require permission 
of NHB and would certainly have to meet adequate health and 
planning standards. NHB have participated in the studies on 
floating homes mentioned on page 3. They are sympathetic to 
having floating homes in some locations but would prefer them 
not to be in industrially or commercially zoned areas, such as 
Coal Harbour. 
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G) Of the five sites mentioned at the bottom of page 3 of the 
report as "appearing worthy of investigation" : 

(iii) and (iv) can be eliminated because they are not 
available 

*- (v) is very unlikely to be available, unless the NHB 
vetoes the marina but permits floating homes (see E 
and F) 

- (ii) , the remaining arm of Schaeffer's Marina, is 
essentially the same location as (i) , Harbour Ferry 
Marina . 

H) There remains site (i) , in front of Harbour Park. Harbour 
Ferries sublease the water lot from the City on a month-to- 
month basis, but have right of first refusal to operate a 
permanent marina. They would be willing to accept the 

floating homes but only if the City requested 
them to do so and if the financial problems of providing 
sewerage service can be solved. This would also require 
NHB permission (see F) . Finally Council's attention is 
drawn to the Planner ' s comments in Appendix B relating to 
Harbour Park. 


MANAGER'S RECOMMENDATIONS 

re 1) Submitted for CONSIDERATION. 

The Director of Legal Services does not favour this 
process which would require a public hearing. An 
alternative is available. The Director of Planning 
could seek the advice of the Development Permit 
Board in processing the applications. 

re 2) Council should CONSIDER whether to make this request. 

re 3a) Council should CONSIDER whether to make this request. 

re 3b) Approve, but not as an alternative to 3a. Normal 
processing should occur if the owners do not grant 
the requests for delays. 

re 4) Approve. (However, note (F) above) 

re 5) Council should specifically CONSIDER whether they wish 
to request Harbour Ferries to accept floating homes in 
their marina, - either temporarily or permanently. 
If so. Council should first request a joint report 
from Engineering, Health and Planning dealing with 
access and parking, sewerage, design considerations, 
and permission from NHB. 


DELEGATIONS THIS DAY: Mrs. Burke 

Mr. Davenport, Barrister & Solicitor 
Mr . Ogden 


FOR COUNCIL ACTION SEE PAGEf5).^V;^^ 
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MANAGER'S REPORT 


DATE January 10 ^ 1979 


SUBJECT : 


TO: 


Vancouver City Council 

3456 Fraser Street - Glad Tidings Temple 
Development Permit Application No. 81126 


CLASSIFICATION: CONSIDERATION 


The Director of Planning reports as follows: 

This report refers to the Manager's report dated November 14, 
1978 (Appendix 'A' - copy attached) relating to the Develop- 
ment Permit Application No. 81126 to construct a substantial 
addition to the existing church on the site which is located 
on the east side of Fraser Street between 18th and 19th Avenues. 

The matter was referred to Council on the recommendation of 
the Director of Planning because of the large size of the 
proposal and the effect it may have on the community and the 
nature of support and objections received from the neighbours. 

' City Council, at its meeting of November 21, 19 78, deferred 
a motion of Alderman Puil pending a Public Information Meeting 
to be held in the neighbourhood on the proposed addition to the 
Glad Tidings Temple. 

The Public Information Meeting was held on the evening of 
December 14, 1978 at Charles Tupper School. The minutes of that 
meeting are attached as Appendix 'B'. Aldermen Harcourt, 
Kennedy, Gerard, Marzari and Ford attended as well as 
representatives from the Planning and Engineering Departments 
and approximately 85 citizens. After hearing presentations 
from the architect. Pastor Maureen Gaqlardi and the Planning 
Department, 11 citizens spoke expressing objection to the 
development as proposed and 15 spoke in support. In addition, 
one of the speakers read out 4 letters expressing objection 
from 4 neighbours. The speakers on behalf of the Riley Park, 
Kensington and Mount Pleasant N.I. P. Committees also spoke 
expressing concern regarding the addition as proposed. 

Subsequently, on December 18, 1978, the Director of Planning 
wrote to the applicant, Vern Delgatty, (Appendix 'C'). A reply 
dated January 9, 1979, has been received from Mr. Delgatty 
(Appendix 'D'). A meeting is arranged for January 12, 1979 to 
discuss this correspondence. 

Because the applicant is anxious to proceed as quickly as 
possible, this information report is being submitted for 
Council's agenda for its meeting on January 16, 1979. The 
Director of Planning will report further on January 16, 1979 
about the results of his meeting with the applicant. 

On January 16, 1979, Council will wish to consider the 
deferred motion of Alderman Puil "that Council advise the 
Director of Planning it has no objection to the issuance of 
Development Permit No. 81126 to the Clad Tidings Temple to 
construct an addition to the existing church on the site at 
3456 Fraser Street." 

The City Manager submits the foregoing report of the Director of 
Planning for the CONSIDERATION of City Council 


DELEGATION REQUEST THIS DAY 


fOR COUMGL ACTION SEE PLG^S^'^ ?'^ 60 
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Board of Administration . . . (WORKS) 


WATER MAIN PROJECT 1013 


Street or Avenue 


From 


To 


lAth Avenue 


Blanca Street 


Sasamat Street 


The estimated cost of Project 1012 is $65,000. Funds are available 
from the 1970 Water Works Capital Budget, 'Provision for Unspecified 
1971 Prior to Paving Projects', Account Code 126/7903. 

The estimated cost of Project 1013 is $28,000. Funds are 
available from the 1970 Water Capital Budget, 'Short Notice Projects', 
Account Code 126/7902. 

I RECOMMEND that water mains be replaced on the above listed streets 
and that for Project 1012 $65,000 be taken from Account Code 126/7903, 
'Provision for Unspecified 1971 Prior to Paving Projects', and for 
Project 1013 $28,000 be taken from Account Code 126/7902, 'Short Notice 
Projects' ." 

Your Board RECOMMENDS the above-noted report of the City Engineer 
be adopted. 


* * 


* * * 


FOR AD0?T10?< SEE ?A6E(S) \32.. — . 



MANAGER'S REPORT 

January 15, 1979 

TO: Vancouver City Council 

SUBJECT: HEALTH CLUB OPERATIONS 

CLASSIFICATION: Information and Recoitiinendation 

The Administrative Analyst reports as follows: 

"On January 9th Council considered a Manager's report concerning 
Janitorial Service for the Kitsilano Health Club, which 
recommended : 

-that an additional permanent Building Service Worker I 
position be established at Kitsilano Community 
Centre, subject to classification by the Director of 
Personnel Services. The cost of this proposal will 
be $13,510 per year (mid-range including fringe 
benefits, 1978 rates) ^_ ._ 

-and that the allowance of $7 ,3 00 p. a. for casual 
janitorial service be abolished. 

In stea d of acting on this recommendation. Council requested 
information on the operation of all existing health clubs. This 
information is provided in the present report. 


INTRODUCTION 


Health Club operations referred to in this report are comprised 
of sauna, swirlpool and exercise room. Facilities with exercise 
rooms only, such as the West End and Mount Pleasant Community 
Centres, are not considered. 

The status of health clubs operated by the Park Board is as 
follows: - 


3 in operation 

Vancouver Aquatic Centre opened 1974 

Trout Lake Community Centre Sept. 1977 

Kitsilano Sept. 1978 

2 approved and under constructiipn 


Riley Community Centre 
Kensington Community Centre 

1 under consideration 

thamplain Heights Recreation Complex 


PATRONAGE AND BUDGET 


The Health Club at the Vancouver Aquatic Centre is an extremely 
successful operation. During 1978, approximately 163,000 
participants generated total revenues of $238,000 although the 
club was closed for 25 days for extended maintenance. Because 
the costs of operating this Health Club are combined with the 
total Aquatic Centre costs, and because its operations have 
not been subjected to the intensive scrutiny applied to the 
newer facilities, the Health Club Operating Costs were not 
readily available when this report was written. A brief verbal 
report can be given at Council if required. 

When the Trout Lake Health Club was opened in September 1977 
estimates of participation were based upon the history of the 
Aquatic Centre since it was the only similar facility in opera- 
tion at that time. The clut would be supported by the nearby 
T.ennis courts, ice rinks, running tracks and gymnasium. On 
^September 27, 1977 , it was proposed to Council that the Club 
operate for 8 2 hours over a seven day week in anticipation of 
45 00 patrons per month for a subsidization of $74,000 per year. 


As shown in Attachment 1, participation never rose above 2400 
per month. Subsequently, on July 25, 1978, the Park Board 
reported back to Council proposing that the hours of operation 
be reduced to 55 hours/week during the summer and 65 hours/week 
during the winter in anticipation of patronage levels of 1450 
and 1950 persons per month during these periods (22,400 patrons 
per year) and a resulting subsidy of $22 , 000/year . During the 
twelve months ending December 31, 1978 the actual patronage was 
20,604. For the three months from September to November, the 
overall costs and revenue were: 

Salaries, etc. $ 8,688 

Supplies & Services 464 
Maintenance 2,730 

$11,882 

Revenue 6,162 

Net Cost $ 5,720 (or $22 , 880/year) 

Because patronage appears to peak during February - April, the 
foregoing estimate of patronage appears to be a reasonable basis 
for projecting future revenues, although the completion of an 
adjoining racquet ball court this summer should improve the 
patronage . 

The Kitsilano Health Club is supported by a rink, school and 
tV70 large playing fields. It opened in September, 1978 pursuant 
to a report to "Council of July 25, 1978 which projected parti- 
cipation at 1450 per month during the summer when the Club 
would be open for 51 hours per week; 2750 per month during the 
winter when the club would be open for 7 9 hours per week. The 
net cost of operation was projected to be $14,000 per year. 
Since the facility has only been open for three full months, 
the validity of these estimates can not be determined with 
any accuracy. However, all indications are that the revenue 
projections will be exceeded since the participation has been: 

September 1265 (19 days open) 

October 2514 (30 days open) 

November 3 360 (2 9 days open) 

December 2512 (24 days open) . 

For the three months from September to November, the overall 
costs and revenue were: 

Salaries, etc. $10,138 
Supplies & Services 947 
Maintenance 2,775 

$13 ,860 

Revenue 8,182 

Net Cost $ 5,678 ($22 , 712/year ) 


Noting the mid -September opening, a projection based only on 
October and November would indicate a subsidization of only 
$13,250/year as compared to the $14,000 initially projected. 

The Club at Riley Community Centre is expected to open in 
September 1979. It is supported by the presence of the Percy 
Norman Pool, Ice Rink (siammer lacrosse) and a small playing 
field. At this time, it is anticipated that the facility will 
be open for 63 hours per week to support participation by an 
average of 3000 patrons per month. - 

The Club at Kensington Community Center is expected to open 
tOAvards the end of 1979 . (Swimming pool, two racquetball 
courts and two playing fields.) Initial projections of budget 
requirements are based on 225 patrons per month. 

While neither the Park Board nor staff have an explicit policy 
with regard to the construction of further Health Club facilities 
thfi attitude of staff appears to be against further facilities 
for at least a year, or until the value of this type of 
fac-ility has been more clearly determined. 

Th€; Administrative Analyst submits the foregoing report for 
Covncil's information." 


/I 


The City Manager submits the above for INFORMATION, and notes 
that all the "net cost" figures are exclusive of capital costs. 
Even on that basis, the clubs at Trout Lake and Kitsilano 
do not at the moment pay their way. 

In light of this, it is RECOMMENDED: 

A) That Council request the Parks Board not to approve 
any further Health Clubs until there has been more 
experience with the existing facilities and until 
it can be reasonably expected that their revenues 
will cover operating costs. 

B) That Council now approve the recommendation submitted 
to Council on January 9th regarding janitorial service 
for the Kitsilano Health Club (quoted above) . 


FOR COUNCiL ACTION SEE PAGE(S) ...(^J. 
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MANAGER'S REPORT, JANUARY 12, 1979 (WORKS: Al - 1) 


WORKS & UTILITY MATTERS 


RECOMMENDATION 

1. 1690 Nelson Street - 

Tree Relocation for Crossing - P.P. A. 77777 

The City Engineer reports as follows: 

"On September 25, 1973, It was resolved 'that It be the policy of Council that 
before any trees on public property are removed In the West End area (all 
streets west of Burrard), such be referred to Council for Consideration*. 

A new apartment Is to be constructed which requires a sidewalk crossing on 
the south side of Nelson Street for access to parking. There Is a tree in 
the area of the proposed crossing. 

It Is not practical to relocate the crossing satisfactorily because of the 
confines of the lot size and building location, therefore the tree will have 
to be relocated from this location. The Board of Parks and Recreation have 
advised that they will undertake the relocation of the tree at the expense of 
the developer. The architect has been advised and agrees to bear the expense 
of relocating the tree as a condition of the crossing approval." 

The City Manager RECOMMENDS approval of the proposed tree relocation. 


FOR COUWCiL ACTION SEE PAGEiS)M£~ 


Manager's Report, January 12, 19 79 . . . (BUILDING: A-4 - 1) 


BUILDING AND PLANNING MATTERS 

CONSIDERATION 

1. 3812 Qsler Street - D.P.A. No. 82556 

The Director of Planning reports as follows: 

- ** 

"Romses Kwan and Associates, Architects on behalf of the 
Vancouver Neurological Centre, filed Development Permit 
Application No. 82556 to alter and use the existing multiple 
conversion dwelling at 3812 Osier Street as a community 
residential facility for a maximum number of eight residents. 

The site is in the RS-4 One Family Dwelling District and is 
located on the south-east corner of Osier and Balfour Streets. 
The building was previously occupied as a multiple conversion 
dwelling containing three housekeeping units, one sleeping 
unit and one dwelling unit. 

Mr. T. W. Meredith of the Vancouver Neurological Centre has 
advised that 

'...This facility will be used to train ambulatory 
young adults (18-22) in independent living skills. 
The disabilities will involve mild cerebral palsy and 
epilepsy. 

The maximum number of "students" will be eight with 
two house parents. It is expected that the students 
will be resident in the facility for about nine months, 
"graduated", the facility then to receive another 
group for a further nine months. The residents will 
be fifty percent male, fifty percent female. 

Program matters will be in the hands of two para- 
medical professionals - one occupational therapist and 
one social worker. 

It is not anticipated that many will be in full or 
even part-time employment; some will be involved with 
existing vocational training programs. The students 
will receive through the Centre's clinical psychologist, 
a good deal of training in preparation for employment 
and determining likely employment interests and 
opportunities , ' 

The community residential facility is a conditional use in the 
RS-4 One Family Dwelling District Schedule. 84 neighbouring 
property owners were notified of this application. The 
following is an analysis of the response to the notification: 

Objections : 

(i) *17 individual letters received 
(ii) 1 petition containing **61 signatures representing 56 
households . 

NOTE : * 2 of the 17 individual letters came from outside 
the notification area. 

**10 of the 61 signatures were from outside the 
notification area. 

In Support 

(i) 2 individual letters received. 

A summary of the comments received is attached as Appendix 'A'. 


8. 


Clause i continued 


The Social Planning Department have submitted the following 
comments : 

'information supplied by the Vancouver Neurological 
Centre indicates that the demand for this type of 
Community Residential Facility in the City is great. 

This facility will contain no more than eight young 
ambulatory "students" (ages 18-22) with mild epilepsy 
or cerebral palsy disabilities in addition to two 
live-in house parents. Program matters will be 
conducted by two para-medical professionals; an 
occupational therapist receiving training relative to 
the activities of day-to-day living, the students 
will also receive guidance to prepare them for suitable 
employment in the outside work force. The Social 
Planning Department views this type of community 
residential facility as a positive contribution to any 
community. 

The students will not own or drive automobiles. Under 
the proposed program it is expected that not more than 
a maximum of three or four automobiles will visit the 
facility at any one time. This pattern of traffic 
generation is not significantly different from most 
normal households in the neighbourhood. 

The Social Planning Department therefore recommends 
approval for this Development Permit Application. 

However, in view of the large number of objections 
received by the Planning Department in response to 
this application the Social Planning Department will 
shortly undertake a review of present guidelines 
governing locations of Community Residential and 
Community Care Facilities in the City. ' 

The majority of the buildings within two blocks of the premises 
are one family dwellings. There are three personal care homes, 
10 multiple conversion dwellings, one boarding house and two 
lodging houses within the approximate two-block radius. 

City Council, in October of 1976, approved a guideline for 
Community Residential Facilities that suggest that such 
facilities should not constitute more than 10% of the 
population within a two-block radius. This proposal would 
conform to that guideline. 

The Director of Planning considers that the proposed use with 
a maximum of eight residents and two house parents would have 
minimal effect on the community and recommends that the 
Development Permit Application be approved for a limited 
period of one year, at which time the matter could be 
reviewed. In view of the numerous objections expressed, 
however, by the neighbouring property owners, the matter is 
being referred to City Council. " 


The City Manager notes that the Director of Planning has power 
to approve this use, but has chosen to seek Council's advice, 
suggesting approval for one year subject to review. 

The City Manager asks Council's CONSIDERATION of the matter. 



85 

A-7 


MANAGER'S REPORT, JANUARY 12, 1979 (FINANCE: A7-1) 

FINANCE MATTERS 

RECOMMENDATION ; 

1 . Report on The Queen Elizabeth Theatre Garage Expenses 
The Manager of Civic Theatres reports as follows: 

"Clause 6 of the lease between the City of Vancouver and Metro Parking Ltd, for 
the operation of The Queen Elizabeth Theatre Garage dated February 1st, 1978 
readsi 

'It is understood and agreed between the Lessor and the Lessee that 
during the month of January in each of the years 1979 and 1980 the 
Manager shall examine the operating expenses of the Lessee and he 
shall then report to Council the anticipated operating expenses of 
the Lessee for the current year. The Council shall finally determine 
whether the operating expenses of the Lessee for that year should be 
increased or decreased and the amounts payable to the Lessee under 
clause 5(a) shall be increased or decreased accordingly, and that 
clause shall be amended to give effect to the Council's decision.' 

The actual expenses for 1978 were $40,038.22. After paying property and 
business taxes of $46,705t58, the net revenues for 1978 were $30,510.74. 
The anticipated operating expenses for 1979 are $42,000.00 allowing for an 
approximate b% increase in w^ges and other costs. 

The Theatre Manager recommends that the estimate of $42,000.00 for garage 
expenses for 1979 be approved. " 

The City Manager RECOMMENDS that the recommendation of the Theatre Manager 
be approved. 


2 . Emergency Telephone Recorder 


The City Engineer reports as follows: 

"The night emergency telephone lines in the Manitoba Yard are recorded to 
protect the City's interest in liability cases and to monitor the depart- 
ment's response In this vital area. The present equipment Is old, in poor 
condition, and uneconomical to repair. Funds were requested In the Depart- 
mental 1979 Budget to replace the equipment. 

An opportunity has now arisen whereby the three night lines at the Manitoba 
Yard can be connected to the existing recording equipment in the Police 
Communication Centre. Such a system would provide excellent recordings for 
our purpose, although with some awkwardness due to the remoteness of the 
location from our offices. 


We had estimated the cost of a self contained recorder in the Manitoba 
Yard to be approximately $4 400, and we have now determined that the cost 
of making the connections to the Police system would be $2 800 This latter 
option is clearly the best value for the City. 


SB 


Clause !)o, 2 Continued 

" The City Engineer recoininends approval of funds for the emergency 
telephone recorder, in the cunount of $2 8 00, in advance of 
normal budget approval. 

The Assistant Comptroller of Budgets and Research comments 
as follows: 

This item is included in the 1979 operating budget of the 
Departmental Services and Sewers Division as a supplemental 
item. It is recommended that, if this request is approved, 
it be on the basis that it comprise priority Item #1 on the 
Divisions Supplemental budget request. " 

The City Manager RECOMMENDS that the foregoing recommendation 
of the City Engineer be approved. 


3 . Annual Review of Water Rates 

The Director of Finance reports as follows: 

"The Water Works distribution system of the City of Vancouver is intended to 
operate on a self-supporting basis, with the City purchasing water from the 
Greater Vancouver Water District supply system itself, and recovering the 
total cost, including debt charges, from the consumers of the water. 

This report will recommend that the flat and metered water rates should 
remain at the 1978 levels. 

History 

It is impossible to exactly match revenues and expenditures for any given year 
and, for this reason, a water rates stabilization reserve was established in 
1965. The years 1966 to 1969 produced surpluses which were taken into the 
City's general revenue as it was not considered necessary to increase the size 
of the reserve. In 1971, the rates were increased to provide a five year 
break-even period with surpluses in early years and deficits in later years. 
Due to high rates of inflation, this policy was changed in 1976 when rates 
were increased by 19.6%, the balance in the stabilization reserve expended, 
and the decision made to set rates on an annual basis. The 1977 rates were 
increased by 9.73% in order to meet increased costs and to recover a $99,000 
deficit realized on 1976 operations. The 1977 operations realized a surplus 
of $279,581 which was transferred to the water rates stabilization reserve. 
In 1978, there was no increase in rates, and the increased expenses were 
proposed to be met by transferring $219,066 from the reserve into revenue. 

As opposed to the budgeted deficit of $219,066, the 1978 operations of the 
Water Works will produce an estimated surplus of $482,121. This amount, when 
added to the 1977 surplus, will brtng the total in the reserve to $761,702. 

1978 Operations and 1979 Budget 

The following table shows the preliminary results of the 1978 operations and 
the proposed 1979 budget. The 1978 revenues and expenditures are preliminary 
and may vary slightly when the final ledgers are closed for the year. 


Water Works Operation 

1979 1978 Increase 1979 Estimate 

Estimated Actual Over 1978 Actu al 

Estimated Expenditures: 

Debt Charges 3,581,557 3,462,617 118,940 3.43 

Water Purchases (GVWD) 3,040,693 2,900,000 140,693 4.85 

Water Rates Billing Expense 292,854 278,519 14,335 5.15 

Operating & Maintenance 1,965.946 1 ,816,605 149.341 8.22 

Total Expenditures 8.881 .050 8.457.741 423.309 5.00 
Estimated Revenues: 

Flat Rate 3,960,200 3,922,845 37,355 0.95 

Metered Rate 4,920.850 5.017.017 (96.167 ) ( 1.92 ) 

Total Revenue 8.881 .050 8.939.862 (58.812 ) (0.66) 

Estimated Surplus - 1978 482.121 482.121 


Analysis 

a) Metered water 

The consumption of metered water is, within certain ranges, difficult 
to predict and factors such as weather can vary the degree of consumption. 
1978 consumption was higher than predicted resulting in $207,000 excess 
revenue. 1979 estimates are based on a four year average of metered 
water consumption. 

b) Water purchases 

The cost of water for 1978 from the G.V.W.D. was $364,000 less than 
originally budgeted. The original budget was developed by the City 
necessarily prior to the G.V.W.D. providing the City with their estimates 
and accordingly, the original budget reflected the prior year costs 
plus an allowance for inflation. The actual water purchase costs have 
remained constant over the last four years. The 1979 estimate, reflecting 
early G.V.W.D. estimates, reflects a modest increase over 1978. 

c) Surplus 

Even though 1978 operations were budgeted for a deficit of $219,066, a 
surplus of $482,121 was realized, reflecting a total variance of $701,187. 
This variance arose primarily out of the above 1wo noted factors for water 
purchases and metered revenue plus an underexpenditure of $100,000 on 
debt charges (due to the fact that the City did not proceed with an 
anticipated bond issue in 1978). 


Water Rates for 1979 

The estimated revenues for 1979 on the previous table have been derived 
utilizing the 1978 water rates. As can be seen on the table, the 1979 
operations can realize a balanced budget with no rate increase. An 
alternative might be to bring the accumulated surplus of $761,702 in the 
Water Rates Stabilization Reserve into revenue and to reduce water rates 
for 1979 by approximately 8%. This action is not recommended because, 
in 1980, rates would have to increase by the same 8% plus any additional 
amount reflecting 1980 inflation of costs. Because the City has not issued 
any water works debentures for some time, the expected 1979 debenture issue 
will have a significant impact on the 1980 debt charges. The recommended 
action is to keep 1979 rates unchanged and use the accumulated surplus in 
1980 to offset inflation and keep rates in 1980 relatively unchanged also. 


Continued • m. i- 
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^Mwm No. 3 Continued 

" It should be noted that the water works utility is exempt from the new 
Provincial regulations regarding the S% limit on expenditures and treatment 
of prior year surpluses. 

Strata Title Duplexes 

The current rates for duplexes is $64.50, based on the single residential 
rate of $47.50 plus $17.00 for an additional residential unit. For strata 
title duplexes, the water rates have to be billed separately to each strata 
lot and current practice has been to bill one-half of the $64.50 to each 
strata lot. This practice has not been reflected in the by-law, and it is 
recommended that the by-law be amended to charge strata title duplexes 
$32.25 per annum as a flat charge for water. 

Reconmendations: 


It is recommended that: 

A. The present water rates not be changed for 1979. 

B. The surpluses on the 1978 operations be transferred 

to the Water Rates Stabilization Reserve and any surplus or 
deficit on 1979 operations also be transferred to or provided from 
the Reserve. 

C. The Water Works By-law be amended to provide for a flat rate 
water charge for strata title duplexes of $32.25 per annum." 


The City Manager RECOMMENDS that the foregoing recommendations of the Director 
of Finance be approved. 


FOR COUNCIL ACTION SHE PM?!^ 46 
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Board of Administration, January 4, 1971 .... (BUILDING - 1) 

BUILDING AND PLANNING MATTERS 

RECOMMENDATION 

1. Five Temporary Buildings - 
1501 Main Street 


The City Building Inspector reports as follows: 

"A request has been received from Lindal Homes C.E. Ltd. to retain 
the five temporary display cottages at the above location for a 
further two year period expiring December 31st, 1972. Council 
previously approved these buildings on the above site until 
December 31st, 1970. 

The buildings are unprotected wooden structures which do not meet 
the Building By-law requirements for fire resistance or construc- 
tion. However, Section 2.6 of the Building By-law gives City 
Council the power to grant a permit to erect temporary structures 
for any period up to two years. Since the applicant is requesting 
a limited period of two years, I am prepared to recommend that the 
structures be permitted on this site until December 31st, 1972, 
subject to the following conditions: 

(a) The applicant shall deposit with the City a Bond of Indemnity 
satisfactory to the Corporation Counsel, to guarantee the 
demolition of the structures and removal of all materials from 
the site by December 31st, 1972. 

(b) Sanitary facilities shall be provided in accordance with the 
Medical Health Officer's requirements. 

(c) Due provision shall be made for fire protection to the satis- 
faction of the Fire Chief." 

Your Board RECOMMENDS that the recommendation of the City Building 
Inspector be adopted. 

INFORMATION 

2 . Apartment Zoned Lands 

The Vancouver City Council on December 16, 1969, passed the following 
motion: 

"THAT the Director of Planning advise City Council as to the 
period in his opinion, sites will cease to be available for 
apartments in the following areas of zoned apartment lands: 

1. Mount Pleasant area 

2. Grandview area 

3. Kitsilano area 

4. Hastings area 

5. Project 200 area 

6. Area 2 - Downtown core area 

FURTHER THAT the Director of Planning advise Council which 
of the above areas (1) to (4) might be re zoned to a higher 
density to meet the anticipated shortage of available land 
for apartments." 

The Director of Planning has submitted a report dated December 9, 1970, 
which is circulated, dealing with the subject matter. 


cent ' d 


MANAGER'S REPORT, JANUARY 12, 1979 


(PROPERTIES: A9 - 1) 


PROPERTY MATTERS 


RECOMfffiNDATION 

1. Assignment of Lease of Larwill Park 
(Bus Depot) 

The Supervisor of Properties reports as follows: 

"City-owned Block 48, D.L. 541, known as Larwill Park 
was leased to B.C. Hydro until December 31, 1978 with 
an option to renew for a further ten years. B.C. 
Hydro exercised this option and on August 15, 1978 
Council approved a rental of $354,145.40 per annum 
plus taxes for the period January 1, 1979 to December 
31, 1983. 

On October 17th and October 31, 1978 there were 
reports to Council concerning the actions of the 
Provincial Government in ordering B.C. Hydro to divest 
itself of transit facilities by March 31, 1979 and the 
creation of Pacific Coach Lines Ltd. by an amalgamation 
of Pacific Stage Lines and Vancouver Island Coach Lines. 

There have been discussions between B.C. Hydro, Pacific 
Coach Lines and the City regarding the lease of the 
Larwill Park Bus Depot. As a result of these discussions 
the City has received a letter dated December 21, 1978 
from B.C. Hydro requesting the consent of the City to 
assignment of the Lease to Pacific Coach Lines. 

It is therefore recommended that B.C. Hydro and Power 
Authority be granted the right to assign the Lease of 
Block 48 D.L. 541, effective as of March 31, 1979, to 
Pacific Coach Lines Limited. The assignment to be drawn 
to the satisfaction of the Supervisor of Properties and 
the Director of Legal Services." 

The City Manager RECOMMENDS that the foregoing recommendation 
of the Supervisor of Properties be approved. 


2. False Creek, Area 6, Phase 1, 

Iteather .Parking Facility - Subdivision. 

The Development Consultant reports as follows: 
" jP^posa 

The purpose of this report is to seek Council approval of the subdiv- 
ision of the parcel of property on which the Heather Parking Facility 
is to be built by Frank Stanzl Construction Ltd. 

Council, at its meeting on June 22, 1976, approved the terms of the 
lease to be entered into between the City and Frank Stanzl Construction 
Ltd. for the construction of a parking facility on a parcel of property 
known as Lot 12, Plan- 16003, False Creek. 

Subsec[uently, a design of the building has been approved by the Devel- 
opment Permit Board and City officials have almost concluded negotia- 
tions on revised lease and sublease terms, all within a budget previous- 
ly approved by Council, which will be presented to Council with a recom- 
mendation for approval within the next few weeks. 


Cl4y,se No. 2 cont'd; 


The conclusion reached by City officials is that it is desirable to sub- 
divide Lot 12 into 4 legal parcels, which will remain in City ownership 
and one of which would be leased to Frank Stanzl Construction Ltd. to 
construct a parking facility. 

Recommendations 

It is recommended that: 

a) Lot 12, Plan 16003, False Creek be subdivided into 4 parcels as 
shown on the plan prepared by the City Surveyor and marginally 
numbered LD 1626. 

b) The said plan of subdivision be signed on behalf of the City o£ 
Vancouver and registered in the Land Registry Of f ice • * 

The City Manager RECOMMENDS that the foregoing recommendations of 
the Development Consultant be approved. 


FOR COmmi ACTION SEE PAGE($)..ia|^ . . 


MANAGER'S REPORT 



January 12, 1979 


TO: 


Vancouver City Council 


SUBJECT: 


French Warships Visit - March 1-6, 1979 


CLASSIFICATION: CONSIDERATION 


On January 9, Council deferred a request for $3,000 to assist the 
Vancouver Sea Festival Society to entertain French warships visiting 
Vancouver March 1-6, 1979. The deferral was made to obtain a report 
from the City Manager on implications and precedences that would be 
established . 

I have contacted the following: 

Ray Greenwood, Vancouver Sea Festival Society 
HMCS Discovery 

Cmdr. Aldridge, Queen's Harbour Master, Esquimault , 

to discover the number of visiting warships apart from those coming 
to the Sea Festival or to other special events like the Captain Cook 
celebrations . 

Two countries, Britain and Japan, send two or three warships each every 
other year. In each case, the Canadian navy is accustomed to host them 
and there is no necessity for City involvement. 

Other countries (e.g. Europe, Americas, Russia) send visiting ships 
only rarely and at unpredictable intervals, maybe averaging once a 
year in total. The visits of "Jeanne d'Arc" and "Forbin" are in con- 
nection with the Tahitian celebrations, and can be treated as a special 
case, in view of Canada's cultural connections with France and the 
request of the French Consul General. 

If Council were to approve the request, it is possible that similar 
requests might be received. However, these would be rare and inter- 
mittent, averaging one a year, and each could be considered on its merits. 

The request from the Vancouver Sea Festival Society for $3,000 is there- 
fore again before Council for CONSIDERATION. 


FOR CCUJiCIL ACTiOM SEE PAGE(S)...fc£i 
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MANAGER'S REPORT 

DATE .lanuary iq7q 


TO: Vancouver City Council 

SUBJECT- Strata Title Application - Conversion 

3001 - 3003 Point Grey Road 


CLASSIFICATION 


RECOMMENDATION 


The Director of Planning reports as follows: 

"An application has been received from Beverly Joyce Hauff, owner of 
3001 - 3003 Point Grey Road (Lot 5, except the west 35 feet, Block 
24, D.L. 192, Plan 851) to convert the existing semi-detached two- 
family dwelling to Strata Title Ownership. 

SITE DESCRIPTION 

The site is zoned RS-2 One-Family Dwelling District and a two-family dwelling on 
a site not less than 7,200 square feet in area, subject to the RT-2 District 
Schedule regulations, is a conditional use which may be approved by the Director 
of Planning. The existing semi-detached two-family dwelling was approved under 
Development Permit Application 78994 on January 27, 1978. The site has a 
frontage of 67 feet and a depth ranging from 162 feet to 165 feet. (See Appendix 
'A' for the site plan.) 

APPLICANT'S SUBMISSION 

The applicant has submitted the following information: 

1 . Strata Plans; and 

2. Statement of ownership and declaration that there are no residential 
or comnercial leases with respect to the property. 

BACKGROUND 

The property owner, Beverly Hauff, lives in one of the dwelling units, 3003 
Point Grey Road. The other dwelling, 3001 Point Grey Road, Is occupied by a 
Mr. and Mrs. McDowell. As indicated by the owner, there are no existing leases. 

The Director of Planning notes that the applicant did not submit a declaration 
by a qualified consultant such as an Architect or Engineer. As well, the 
Director of Planning has not requested such a declaration on the basis that the 
building is of recent construction. If the owner had designated this development 
as Strata Title at the time she was seeking approval for her Development Permit 
Application, the City would not have been involved with the Strata Title of this 
property. The applicant would have simply had to present ^ihis strata plan to the 
Superintendent of Insurance in Victoria. 

DIRECTOR OF PERMITS AND LICENCES 

With regard to the condition of the building, the Director of Permits and Licences 
reports as follows: 

"The above building was erected under Permit issued on February 6, 
1978 and conforms to all relevant City By-laws and can, therefore, 
be approved for Strata Conversion." 

DIRECTOR OF SOCIAL PLANNING 

Further to the occupancy of the building, the Director of Social Planning reports 
as follows: 

"Mrs. McDowell, the occupant of 3001 Point Grey Road advises that she and 
her husband do not hold a residential lease on the property and further 
that they have no objections to this Strata Title application." 

The Director of Social Planning recoimiends approval of this application. 
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RECOMMENDATION: The Director of Planning with concurrence of the 
Director of Permits and Licences and the Director 
of Social Planning recomnends that: 

This application be approved, thereby permitting the 
conversion of the residential premises at 3001 and 
3003 Point Grey Road (Lot 5, except the west 35 feet. 
Block 24, D.L. 192, Plan 851) to Strata Title Ownership 
and the Approving Officer be authorized to sign 
the submitted Strata Plans." 


The City Manager RECOMMENDS that the recommendation of the Director of 
Planning be approved. 


FOR COUKCJL ACTION SEE ?AGE(S) ...6..Z. 


MANAGER' S REPORT ' 

DATE January 10, 1979 

TO: Vancouver City Council 

SUBJECT: Federal Employment Program - Young Canada Works (1979) 

CLASSIFICATION: CONSIDERATION AND RECOMMENDATION 


The City Engineer and Director of Finance report as follows: 

"The Government of Canada has announced that there will be a Young Canada Works 
Employment Program for the summer period of 1979. 

Young Canada Works (1979) is similar to the 1978 program, providing employment 
for students and youth. An approved project must start after April 30, 1979 
finishing within six (6) to eighteen (18) weeks and by September 8, 1979. 
Projects must provide a minimum of three (3) jobs for six (6) weeks. 


COST SHARING 


The Federal contribution to the weekly cost has not changed over the last two 
years and is 

to wages of one project manager; up to $156 

to wages of other workers; up to $120 

to fringe benefits, materials ^ 

equipment, etc.; '° ^3°-°° P"^°" 

Using the 1978 base union rate for 'other workers' and assuming materials, etc., 
costs within the Federal contribution, the City share of the cost would be: 

'Inside' workers (V.M.R.E.U.) J?: 9;.? J 

'Outside' workers (C.U.P.E. Local 1004) il'^^.}) 54^ 

NOTE: Wages above base rates, materials, equipment, etc., beyond the 
Federal amount or any wage increases in 1979 will be added to 
the City share of the cost. 

TIMING AND PROCEDURE 


If Council decides that the City will participate in the Young Canada Works 
(1979) program, it is suggested that the Standing Committee on Finance and 
Administration be authorized to review proposals during the period January 22 
to 26, 1979 and to approve applications to be submitted Canada Employment. 


DIRECTOR OF FINANCE'S COMMENTS 


The Director of Finance submits the following information for Council's 
consideration in determining the amount of participation in Young Canada 
Works. 


A. Young Canada Works (1979) would be funded out of that portion of the 1979 
Revenue Budget that is subject to the Provincial 5% restrictions. 

B. The following summary shtsws the City's contribution from the Revenue Budget 
on various projects for 1976, 1977 and 1978: 

1976 1977 1978 

1975- 1976 L.I. P. $173 978 

1976- 1977 L.I. P. 32 000 $224 838 
Young Canada Works (1977) - 90 439 

Young Canada Works (1978) - - $ 72 393 

Canada Works Phase I - 78 359 

Canada Works Phase II - 108 338 25 240 

Canada Works Phase III - - 54 721 

Provincial Youth Employment (1976) 39 698 

Provincial Youth Employment (1977) - 28 918 

Provincial Youth Employment (1978) - - 35 066 

$245 676 $530 892 $187 420 
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C. Council approved a City contribution of $90 000 for Young Canada Works in 
1978; however, only $72 000 was expended due to limited Federal Government 
Project approval. 

D. For Council's information, it is expected that a Provincial Youth 
Employment Program (1979) will be announced later this year. The 
status of a 1979 Federal Canada Works program is unknown. 

E. I anticipate severe problems in meeting the 5% growth limit specified 
by the Province for our budget, therefore, cannot recommend any City 
participation in the 1979 Young Canada Works program. 

CONSIDERATION AND RECOMMENDATION 

The City Engineer submits the following items for Council's CONSIDERATION. 

(a) The question of whether the City will participate in Young Canada Works (1979) . 

(b) If the City is to participate, the setting of a maximum City cost for Young 
Canada Works. 


The City Engineer RECOMMENDS that: 

(c) If the City is to participate, the Standing Committee on Finance and 
Administration be authorized to select the proposals to be submitted to 
Canada Employment and to establish priorities among the projects. 

(d) The City Engineer or his representative be authorized to sign the appli- 
cation forms and the agreements on behalf of the City and to make minor 
adjustments where required, and 


The Director of Finance RECOMMENDS that: 

(e) That given the anticipated severe budget problems in 1979, the City not 
participate in the 1979 Young Canada Works program." 

The City Manager notes that in the past at least some projects 
involved no or minimal additional City cost, and some provided 
service or extended services which would otherwise be done later 
at City cost. Council may wish to reduce the maximum approved 
City contribution to $50,000, from last year's $90,000 approved 
($72,000 actual) . 

The City Manager submits (a) and (b) for CONSIDERATION, and RECOMMENDS 
(c) and (d) be approved. 


FOB CQUUai AQjiQii PAGBi^l^ 
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PART REPORT 


TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 

January 11, 1979 


A meeting of the Standing Committee of Council on Finance 
and Administration was held on Thursday, January 11, 1979, at 
approximately 3:30 p.m. in the No. 3 Committee Room, third floor. 
City Hall. 


PRESENT; 


ALSO 
PRESENT; 


Alderman Puil (Chairman 
Alderman Ford 
Alderman Gerard 
Alderman Little 
Alderman Marzari 
Mayor Volrich 


Alderman Boyce 


CLERK: 


G. Barden 


RECOI4I4ENDATION 

1. Recent Provincial Government 

Restrictions on Municipal Budget 

The Committee considered the attached letter dated 
January 4, 1979, from the Minister of Municipal Affairs and 
Housing and press release issued by the Minister of Finance 
announcing a series of budget controls for all levels of local 
government for the year 1979. The Minister states that the 
purpose of the controls is to provide a measure of protection 
to the taxpayers of the Province against any abnormal rise in 
taxation. 

The following program was outlined in the press release, 
and is to be implemented for 1979: 

" LOCAL GOVERNMENTS 

To control property tax increases levied by municipalities 
and regional districts: 

1. No 1979 municipal general purpose mill rate will be 
allowed to be increased over 1978 level and no 
municipal or regional district budget to be increased 
more than five per cent. Any exception must be of an 
extraordinary nature and must be approved by the 
Inspector of Municipalities. 

2. Surplus Controls: 

(a) For 19 79 ; Municipalities will be required to 
treat their unexpended general revenue fund 
surpluses for the years 1977 and 1978 including 
the unexpended appropriated surpluses for those 
years as revenue for 1979 budget purposes. Any 
exception to this policy must be approved by the 
Inspector of Municipalities. 

(b) Future Guidelines : Guidelines will be established 
by the Ministry of Municipal Affairs for reserve 
and surplus levels and studies conducted in con- 
junction with a Special Committee of the Union of 
B.C. Municipalities to identify procedures for 
reducing or increasing surplus or reserve funds 
to the guideline levels. 

3. As recently announced by the Ministry of Health, hospital 
district budget increases will be held to five per cent 
or less. 
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Clause IJo. 1 cont'4 

SCHOOL DISTRICTS 

1. Municipal Councils will be requested to meet with local 
school boards to work out a program to minimize local 
school district taxes. 

2. To improve school district fiscal management: 

(a) The Ministry of Education will accelerate the 
development of the budget performance evaluation 
program, including incentive provisions for 

school districts showing excellent fiscal management. 

(b) The following Ministry of Education processes shall 
be expeditiously implemented: 

- five-year budget forecasting by school district 

- distribution of analysis of five-year forecasts 
showing each district where they stand 

- development of key management efficiency indicators 
including numbers of professional staff, non- 
professional staff, other major expenditures 

- use of provincial funding to provide incentives for 
improved performance 

- disclosure of provisional school budgets to municipal 
councils before school districts set final budgets. 

3. Present pupil/teacher ratios shall be considered as a 
floor with every effort being made to improve the 
deployment of current staff to improve productivity. 

4. Administrative salaries that are too high by provincial 
standards will be identified and brought into line. 

5. Budgetary restraint on capital expenditures will be 
exercised to ensure that both provincial and local 
dollars are spent in areas of highest priority. 

6. Provincial grants to school districts and/or home- 
owners will be increased. " 

The Director of Finance outlined implications of the program 
on the City's budget and advised that many of the statements need 
clarification such as "unexpended surpluses" before the final 
effects of the controls can be assessed. There are also many 
factors not yet determined that will have a large impact on the 
budget such as wage demands for 1979, the revenue sharing formula, 
and welfare cost sharing. 

The Mayor advised that he had met with the Minister of 
Finance and other officials to discuss the controls. He advised 
the Minister that Vancouver had been following a tight budget 
program for sometime. The limitations set out will affect 
municipalities with varying inpact, and will particularly affect 
those municipalities that had built up excess surpluses. Some 
form of limitations will apply beyond 1979 and will be worked out 
with U.B.C.M. 

During the ensuing discussion, concern was expressed at the 
manner in which the regulations have been imposed, as it infringes 
on local government autonomy and not enough thought has been given 
as to how the limitations will affect individual municipalities. 
It was agreed that the Provincial Government should be urged to 
negotiate the matter with U.B.C.M. 


Iteport of standing Committee 
on Finance and Adm^#^g:^itmj 
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Following further discussion, it was 
RECOMMENDED 

THAT the Mayor be requested to forward a letter on 
behalf of the Council expressing our strong concerns 
and pointing out in particular specific areas of 
difficulty to the City, and further, the letter be 
presented to Council with this report. 


FOR COU^iC!L ACmi SEE PAGE(S)...^& 
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Board of Administration, January 4, 1971 .... (BUILDING - 2) 
Clause 2 continued 
" Summary 

Assuming present locational trends, it is calculated that sites 
will cease to be available for apartment development as follows: 

1. Mt. Pleasant - 1978 

2. Grandview - 19 85 

3. Kitsilano - 1975 

4. East Hastings - 1980 

Project 200, Fairview Slopes, False Creek and South Granville will 
all have their effect on the City's stock of apartment zoned land 
and will tend to extend, if anything, the periods estimated here- 
tofore. No major zoning extension or changes of density are 
recommended at the present time, other than around the district 
shopping centres. Decisions made about a rapid transit system 
will have a significant effect on the present suburban apartment 
policy and zoning." 

Your Board submits the matter to Council for INFORMATION. 

3. Complaint re Issuing of Permits 
Beedie Construction Ltd. 


Mr. K.R. Beedie, Beedie Construction Ltd., wrote to His Worship the 
Mayor and Council on November 20, 1970, regarding "the amount of time 
required to get approvals for Development Permits and tentative ap- 
provals regarding subdivision work." A copy is attached. Three cases 
are referred to. 

The Director of Permits & Licenses reports as follows: 

"The three cases referred to by Mr. Beedie are listed below with 
comments in each instance. 

(a) Development Permit 53592 

Mr. Beedie commented on the amount of time required to have 
his telephone calls returned. 

- the attached summary shows the sequence of events from the 
time the Development Permit Application was received 
September 29, 19 70 until it was issued November 18, 19 70. 
The Development Permit was approved by the Technical 
Planning Board October 9th and included Conditions required 
to be met prior to the issuing of the Permit. This took 
approximately two weeks, a period of time considered normal 
for such an application. The additional period of time 
resulted in requests by Mr. Beedie for re-consideration by 
the Technical Planning Board of the Conditions approved 
October 9, 1970. 

- It is the policy of the department to return all calls as 
soon as possible and in this instance the information 
being sought had, presumably, been left with responsible 
persons in Mr. Beedie 's office. It is unfortunate that 
the situation, as related, occurred and this should not 
happen in the future. 

(b) An application for a warehouse was applied for October 29, 
1970 and Mr. Beedie states that too much time is taken to 
process an Outright Use application. 


cont ' d 


CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 


A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, January 23, 1979, in the Council Chamber, 
commencing at 2:00 p.m. 


PRESENT : Mayor Volrich 

Aldermen Bellamy, Boyce, Ford, Gerard 
Harcourt, Kennedy, Little, 
Marzari, Puil and Rankin. 

CLERK TO THE COUNCIL : R. Henry 


PRAYER 

The proceedings in the Council Chamber were opened with 
prayer . 


ACKNOWLEDGMENT 

The T'^ayor acknowledged the presence in the Council Chamber 
of students participating in Special Classes at Jericho Hill 
School for the Deaf, under the direction of their teachers. 
Miss Astin and Miss Horncastle. 


'IN CAMERA' MEETING 

The Council was advised there were matters to be 
considered 'In Camera* later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Marzari 

THAT the Minutes of the Regular Council Meeting of January 
16, 1979, with the exception of the 'In Camera' portion, be 
adopted . 

- CARRIED UNANIMOUSLY 


COMJIITTEE OF THE WHOLE 

MOVEDby Aid. Puil 
SECONDED by Aid. Gerard 

THAT this Council resolve itself into Committee of the 
Whole, Mayor Volrich in the Chair. 

- CARRIED UNANIMOUSLY 


100 

2 . 


DELEGATIONS 

1. Development Permit Application 
No. 82556 - 3812 Osier Street. 

Council, on January 16, 1979, agreed to hear representation 
from Mr. T. W. Meredith, Executive Director of the Vancouver 
Neurological Centre, the applicant, and a representative of 
the area residents. Consequently, Council deferred 

consideration of a City Manager's report on Development Permit 
Application No. 82556 - 3812 Osier Street, in which the City 
Manager submitted for consideration the Director of Planning 's 
recommendation that this Development Permit Application be 
approved for a limited period of one year, at which time the 
matter be reviewed. At the same meeting Council also instructed 
the Director of Social Planning to report to today's meeting 
on the actual number of people living in community care facilities 
in the Shaughnessy area. 

In a report distributed this day the Director of Social 
Planning reported as requested and recommended that the City 
Manager report back to Council after consultation with the 
Directors of Planning, Permits and Licenses and Legal Services, 
and the Medical Health Officer on appropriate procedures to 
control the use of rooming houses to provide care. 

Mr. Meredith addressed Council and referred to his letter 
of January 9, 1978, (circulated) in which he put forward the 
reasons why his society is requesting approval of this development 
on a permanent location to establish a community residential 
facility to teach independent living skills to young adults 
with minimum neurological deficits. Mr. Meredith reiterated 
that there will be full time supervision in the form of house- 
parents and the program will be supervised by a social worker 
and an occupational therapist. Mr. Meredith advised that the 
society's option on these premises expires on January 31, 1979 
and, because of the neighbourhood opposition, it is doubtful if 
a further extension will be granted to his society. - 

Mrs. Boult , representing residents in the area, referred 
to a brief, which had been previously circulated. Mrs. Boult 
referred to the City Manager's report distributed this day and, 
in response to a query from the Mayor, indicated that she would 
appreciate this matter being deferred to the evening to provide 
her an opportunity of considering this report and discussing the 
matter with the Director of Social Planning. 

MOVED by Aid. Kennedy 

THAT consideration of this matter be deferred to this 
evening's meeting to permit Mrs. Boult an opportunity of 
considering the City Manager's report dated January 22, 1979, 
and discussing the matter with the Director of Social Planning. 

- CARRIED 

(Alderman Marzari opposed) 

Alderman Harcourt arrived at this point. 

2. Rory's Auto Towing Ltd., 

and Westburn Services Ltd. 

Council, on December 12, 1978, approved the recommendation 
of the Community Services Committee dated November 30, 1978, that 
Rory's Towing Ltd., and Westburn Services Ltd., be requested to 
appear before Council to show cause why their licenses should not 
be revoked, and resolved - 'That this show cause hearing be heard 
by Council at its meeting on January 9, 1979'. 


Cont 'd . 
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DELEGATIONS (Cont'd) 


Rory ' s Auto Towing Ltd. (Cont'd) 

Council, on January 9, 1979, passed the following motion: 

"THAT Council reluctantly accede to the request of 
Mr. A.J.Achtem for a deferment of the show cause 
hearing with respect to Rory ' s Towing Ltd. and 
Westburn Services Ltd . ; 

FURTHER THAT this show cause hearing be scheduled 
for the Council meeting on January 23, 1979, and 
the principals involved be advised the matter will 
definitely proceed on that date and that Council 
will not agree to any further deferment." 

Appearing before Council this day were Mr. Rory Washtock 
owner of the firms in question and his counsels, Mr. A.J.Achtem 
and Mr. Rothe. At the request of Mr. Washtock ' s counsel 
representation was heard from Mr. Wes. Wills, Automotive 
Retailers Association, who requested Council to ensure that the 
City's by-laws be not only fairly and equitably enforced, but 
appear to be as well. He stated that his association has 
received only one complaint about the operation of Mr. Washtock 's 
firm over a period of one year. 

Mr. Rory Washtock reviewed the history of his firm's 
problems with the City's by-law and stated it is difficult for 
a towing firm to comply with the City's requirements. Since 
November of last year Mr. Washtock has been operating in 
conjunction with a security firm. North Western Security Ltd., 
and, as a result, a large number of problems which his towing 
firm had encountered with clients, have been eliminated. 
Mr. Washtock then proceeded to review a number of complaints 
received about his firm and to explain or refute the statements 
made in these complaints . 

Mr. Ken Armstrong , City Licence Inspector , stated that North 
Western Security Ltd. is a licensed company in Vancouver and the 
manager has informed him that he does have staff checking on 
various parking lots. This staff is authorized to use a 
tow-away notice and to call Rory's Towing. Since November 1st 
last year very few of the tow-away slips related to Rory's 
Towing have been improperly signed, in fact there have been 
none since November 1st, 1978. However, he stated there have 
been some other problems such as towing-away vehicles without the 
lots in question having valid signs. He also cited another 
incident where cars have been towed away from a lot on Robson 
Street, although the owner's lease expired at the end of the 
year as also, presumably, did his contract with Rory's Towing. 

Mr. Rothe then reviewed some of the specific complaints 
received against this firm and refuted some of the statements 
contained therein. 

The Mayor referred to four additional complaints received 
within the last few days and suggested this matter be deferred 
until after the Council's recess to provide an opportunity of 
reviewing any new information which may be available on these 
complaints . 

MOVED by Aid. Bellamy 

THAT further consideration of this item be deferred until 
after Council's recess this afternoon. 


- CARRIED UNANIMOUSLY 
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DELEGATIONS (Cont'd) 


3. Rezoning Application: S/E Corner 
16th Avenue and Burrard Street 

On November 28, 1978, Council deferred consideration of a 
City Manager's report dated November 22, 1978 in which the 
Director of Planning reported on a rezoning application from 
Elmitt Construction Ltd., that the property on the S/E corner 
of 16th Avenue and Burrard Street be rezoned from RS-4 One- 
family Dwelling District to CD-I Comprehensive Development 
District for the purpose of constructing four detached dwelling 
units. In the report the City Manager recommended approval 
of the Director of Planning 's reconunendation that this 
application be not approved. 

Mr. Grant - architect for the applicant, addressed Council 
and reviewed the background of this application. He requested 
that Council forward this application direct to Public Hearing. 

Mr . P . Owen - Chairman - Shaughnessy Heights Property 
Owners Association, addressed Council and referred to a brief 
previously circulated in which the Association supports Elmitt 
Construction Ltd., application for rezoning of this site. 

MOVED by Aid. Little 

THAT the rezoning application from Elmitt Construction Ltd., 
with respect to the S/E Corner of 16th Avenue and Burrard Street 
be referred direct to a Public Hearing. 

- CARRIED 

(Aid. Boyce, Marzari and Rankin opposed) 


RECOGNITION 

Retirement - Mr. H.W. Gray - Zoning Planner 

At this point in the proceedings the Council recognized 
Mr. Wilf Gray, the Zoning Planner, who is retiring on 
January 31st 1979. Mr. Gray started with the City in 
November 1943, and became the Zoning Planner in August 1964. 

Mr. Gray was presented with a Retirement Certificate 
commemorating his thirty-five years with the City, and 
silver cuff-links. 

Alderman Ford presented a bouquet of spring flowers 
to Mrs. Gray. 


The Council recessed at 3:55 p.m., and 
following an 'In Camera' meeting in the 
Mayor's Office, reconvened in the Council 
Chamber at 4:55 p.m., with the same 
Members present. 


Regular Council, January 23, 1979. 
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Rory's Auto Towing Ltd., 

and Westburn Services Ltd. (Cont'd) 

As agreed earlier this day Council resumed its 'show cause' 
hearing with respect to Rory's Auto Towing Ltd., and Westburn 
Services Ltd. 

P.C.781 Advocat was present and substantiated comments 
made by a complainant with respect to an incident which 
occured on Friday, October 6, 1978. 

Mr . Achtem then called on Mr. Harrison , owner of the lot 
on Robson Street referred to earlier by the Licence Inspector, who 
stated that whilst he had closed down his operation on this 
street on December 31, 1978, he had given Rory's Towing Ltd. 
permission to continue towing-away from this lot during January 
1979. 

Mr. Washtock stated that it is difficult to maintain the 
necessary signs on parking lots because of vandalism and that 
when his firm is advised that the signs have been torn down, 
they endeavour to immediately replace them. 

Mr. Bill Dean - President and major shareholder of North 
Western Security Ltd. stated that in his opinion, with the hiring 
of his firm by a number of parking lots, the problem of 
unauthorized towing has been greatly reduced. This company has 
one patrolman and one supervisor ^surveying over twenty parking 
lots plus various buildings in the City during the evening and 
night hours. 

In response to a question the License Inspector indicated 
that issuance of 197 9 licences to Mr. Washtock 's firms has been 
withheld pending this 'show cause' hearing. 

MOVED by Aid. Marzari 

THAT the Director of Permits and Licences be instructed 
not to issue a business licence for 1979 to Rory's Towing Ltd . 

- LOST 

(Aid. Bellamy, Boyce, Ford. Gerard, Harcourt, 

Kennedy, Little, Puil, Rankin and the Mayor opposed) 


MOVED by Aid. Puil 

THAT the Director of Permits and Licences be instructed 
not to issue a business licence for three months from this date 
to Rory ' s Towing Ltd . 

- LOST 

(Aid. Bellamy, Gerard, Harcourt, Kennedy, 
Little and Rankin opposed) 


MOVED by Aid. Rankin 

THAT the Director of Permits and Licences be instructed 
not to issue a business licence for one month from this date 
to Rory's Towing Ltd. 

- CARRIED UNANIMOUSLY 


The Council recessed at 5:55 p.m. to 
reconvene in the Council Chamber at 
7:30 p.m. 
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The Council, in Conunittee of the Whole, 
reconvened in the Council Chamber at 
7:30 p.m., with Mayor Volrich in the 
Chair and the following members present. 


PRESENT ; Mayor Volrich 

Aldermen Bellamy, Boyce , Ford, Gerard, 
Harcourt, Kennedy, Little, 
Marzari, Puil and Rankin. 

CLERK TO THE COUNCIL ; R. Henry 


DELEGATIONS (Cont'd) 


Development Permit Application 

N o. 82556 - 3812 Osier Street (Cont'd) 

As agreed earlier this day Council continued its consid- 
eration of the application by the Vancouver Neurological Centre 
for a Development Permit Application with respect to 3812 Osier 
Street. 

The Director of Social Planning circulated a map showing 
the area surveyed by his department and referred to in his 
report circulated earlier this day. He also submitted the 
following amended recommendations in relation to this report; 

1. City Manager report back to City Council following 
consultation with the Directors of Planning, Permits and 
Licenses, Legal Services, Medical Health Officer and the 
Shaughnessy Heights Property Owners Association and other 
interested Shaughnessy residents on appropriate procedures 
to control the use of rooming houses to provide care. 

2. The Director of Planning be requested to withhold approval 
of further development permit applications for Community 
Residential Facilities in the RS4 area pending receipt 

of the above report by Council. 

Mrs. Boult disputed the choice of area surveyed by the 
Director of Social Planning. She questioned if this survey 
was a fair and equitable one in relation to the property in 
question. 

MOVED by Aid. Rankin 

THAT the Director of Planning be advised that Council 
has no objection to approval of Development Permit Application 
No. 82556 for 3812 Osier Street for a limited period of one 
year, at which time the matter be reviewed; 

FURTHER THAT the amended recommendations of the Director 
of Social Planning, circulated this day and quoted above, be 
approved . 

- CARRIED 

(Mayor Volrich opposed) 


4 . Sunday Store Closing 

On November 21, 1978 Council agreed to hear a number of 
delegations on Regulation of Shopping Hours, which was the subject 
of a Manager's report dated September 21, 1978, approved by 
Council on October 17, 1978. 


Con t'd. . . 
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DELEGATIONS ( Con t ' d ) 

Sunday Store Closing (Cont'd) 

Before Council for consideration this day was a Manager's 
report dated January 12, 1978 setting out the enforcement 
program and procedures on shopping hours previously approved. 
In this report the Director of Permits and Licences advised on 
stores found to be open in contravention of Council's resolu- 
tion of October 17, 1978, and actions taken by the Director of 
Permits and Licences in this regard. Council heard represent- 
ation from the following speaking against Council's enforcement 
program and procedures relating to store closing: 

Mr. Ben Wosk, Wosk's Ltd., - brief filed. 
Mr. Harry Hammer, The Warehouse - brief filed. 
Mr. L.D. Cristall, Alex Cristall's Tool Town Ltd. - brief 

filed. 

Ms. Eva Sun, owner - retail supermarket. 
Mr. Frank Helden - private citizen. 

All of the above claimed that the current guidelines on 
Sunday store closing are discriminatory in that they permit 
stores in Gastown and Chinatown Historic Areas to remain open 
on Sundays as well as some statutory holidays. In addition 
discrimination is exercised in allowing lumber yards to remain 
open but requiring stores, which sell items of a similar nature 
to those sold in these lumber yards, to close. 

Mr. Branca , representing Mr. Jack Jung, operator of 
Movieland Arcade, stated that his client is required to be 
licensed as a retail store when, in fact, he is providing 
entertainment. He requested that the City's by-law No. 5711 
be amended to permit operations such as his client's to remain 
open . 

Mr. S. Glazer , representing London Drugs Limited, spoke 
in opposition to the City's guidelines on Sunday Closing and 
referred to a brief previously circulated. 

Mr. D. Jung , representing Lower Mainland Independent 
Grocers Association, spoke in opposition to any further 
extension of Sunday shopping hours. His Association welcomes 
the Attorney-General's concern in this matter and hopes that 
the new legislation proposed by the Attorney-General will be 
forthcoming in the near future. 

Ms. Sunny Lewis , a private citizen, spoke in favour of 
Sunday opening. 

Mr. J. Mclver , owner of Mclver's Appliance Centre and 
Mrs. Joan Wallace , Retail Merchants Association of Canada, 
both strongly opposed Sunday shopping hours. 

Mr. Pabani , owner of an East Indian grocery store on Main 
Street, spoke against the restrictions placed on size of 
grocery stores which are permitted to remain open on Sundays. 

MOVED by Aid. Puil 

THAT WHEREAS the Attorney-General of B.C. has stated that 
the Lord's Day Act is archaic, unworkable and innef f ective , 

AND WHEREAS the Attorney-General's Department has refused 
to proceed with prosecution of those operations which have 
violated the Lord's Day Act: 


Cont'd. 
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DELEGATIONS (Cont'd) 


Sun day Store Closin g (Cont'd) 

Br: IT RIvSOLVI'lD 'I'll AT 

A. The Provincial Government be urged to expedite the 
review it has indicated has been initiated to resolve 
the current inequitable Sunday shopping situation in B.C. 

B. The City of Vancouver not proceed with 'show cause' 
hearings of Sunday shopping regulations until such time 
as the Provincial Government has resolved this situation. 


It was agreed to take separate votes on the resolutions 
contained in the above motion, as follows: 

MOVED by Aid. Puil 

THAT resolution 'A' quoted above, be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Puil 

THAT resolution 'B' quoted above, be approved. 

- LOST 

(Aid. Gerard, Harcourt, Kennedy, Little, 

Marzari, Rankin and the Mayor opposed) 

MOVED by Aid. Little 

THAT the representations be received and Council take all 
necessary action to enforce the Sunday Closing By-law in 
Vancouver, including 'show cause' proceedings if necessary 
to ensure uniformity in this matter. 

- CARRIED 

(Aid. Bellamy, Boyce, Ford and Puil opposed) 


MOVED by Aid. Little 

THAT the City's guidelines on Sunday Store Closing, as 

detailed in the City Manager's report dated January 12, 1979^ 
be referred to the Community Services Committee for review 
with respect to uses permitted on Sunday. 

- CARRIED 

(Aid. Bellamy, Boyce, Ford and Puil opposed) 


UNFINISHED BUSINESS 

1. Strata Title Application 

Conversion - 3001-3003 Point Grey Road 

Council, on January 16, 1979, deferred consideration of 
a City Manager's report dated January 5, 1979, at the request 
of Alderman Puil to provide an opportunity to investigate the 
application further. In this report the City Manager 
recommended that the following recommendation of the Director 
of Planning be approved: 

"This application be approved, thereby permitting the 
conversion of the residential premises at 3001 and 3003 
Point Grey Road (Lot 5, except the west 35 feet. Block 
24, D.L. 192, Plan 851) to Strata Title Ownership and 
the Approving Officer be authorized to sign the 
submitted Strata Plans." 

Cont 'd . . . 
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UNFINISHED BUSINESS (Cont'd) 

Strata Title Conversion 
Point Grey Road (Cont'd) 

Alderman Puil advised that he did not wish this matter 
deferred any further and therefore 

MOVED by Aid. Puil 

THAT the recommendation of the City Manager as contained 
in his report dated January 5, 1979, be approved. 

- CARRIED UNANIMOUSLY 


COMMUNICATIONS OR PETITIONS 

1. Request for Sponsored Luncheon 
Canadian Museums Association 

Council noted a request from the Canadian Museums 
Association dated November 24, 1978, that the City sponsor a 
luncheon in the Stanley Park Pavilion on Tuesday, May 29, 1979 
in conjunction with the Association's Annual General Meeting 
to be held in Vancouver from May 28 to June 1, 1979. 

MOVED by Aid. Ford 

THAT the communication from the Canadian Museums Assoc- 
iation be received and no further action be taken. 

- CARRIED UNANIMOUSLY 


2 . Monument to Honour 

Captain George Vancouver 

In a letter dated January 8, 1979, the Department of 
Indian and Northern Affairs advised that the Minister has 
approved the erection of a distinctive monument to Captain 
George Vancouver in the City of Vancouver under a cost-ceiling 
of $100,000, to include landscaping. The Department 
requested Council's support of Parks Canada's proposal. 

MOVED by Aid. Little 

THAT Council accept the offer of the Minister of Indian 
and Northern Affairs, who is also responsible for National 
Historic Park Sites, to erect a distinctive monument to Captain 
George Vancouver in Vanier Park. 

- CARRIED UNANIMOUSLY 


3 . Rezoning Applications 
Hudson Street Area 

Council noted a request from the Hudson Street Property 
Owners Association to appear before Council when the following 
rezoning applications are before it for consideration, which is 
anticipated to be in mid-February: 

1) 57th Avenue and Hudson Street 

2) South side of West 54th, between Oak and Hudson 

3) 1105 West 57th Avenue. 

MOVED by Aid. Rankin 

THAT the delegation request from the Hudson Street Property 
Owners Assocation with respect to rezoning applications in the 
area, be approved . and the delegation be heard when the relevant 
reports are before Council. 

- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIONS (Cont'd) 


4. Proposed Low Cost Housing 

2nd Avenue and Wallace Street 

Council noted a request from Jericho Area Citizens' 
Association dated January 18, 1979, to address Council at the 
earliest possible opportunity on the G.V.R.D. Low-cost housing 
project proposed on the presently vacant site at 2nd Avenue 
and Wallace Street. 

MOVED by Aid. Kennedy 

THAT the delegation request from the Jericho Area Citizens' 
Association to appear with respect to the proposed low-cost 
housing project for 2nd Avenue and Wallace Street, be approved. 

- CARRIED 

(Aid. Puil opposed) 

Alderman Little requested that the City Manager 
submit a status report to Council on this matter 
when the delegation is before it; the Mayor so 
directed . 

The Mayor also instructed the Clerk to communicate 
this action of Council to the G.V.R.D. 


5. Qualifications for 

Appointments to Boards 


Council noted the following communication from the 
Downtown Business Association; 

"Last month the City kindly invited the DBA to submit 
nominations for appointment to civic boards and 
commissions. While a number of members were 
interested in having their names considered, none 
live or own property within the City of Vancouver 
so could not qualify. 

However, these business people work in Vancouver 
and, through their firms, pay taxes in the City. 
The DBA feels that people who work and pay taxes 
in the City certainly have a stake and interest 
in the affairs of Vancouver and for that reason 
would ask that the qualifications for appointment 
to boards and commissions be reconsidered by Council. 

With thanks for your consideration of this matter." 

Council was advised that there is a City By-law which 
permits Council, by a two-thirds majority vote, to waive the 
residence requirement with respect to various Boards and 
Commissions . 

MOVED by Aid. Little 

THAT the foregoing communication from the Downtown Business 
Association be received. 

- CARRIED UNANIMOUSLY 

The Mayor requested the City Clerk to apprise the 
Downtown Business Association of the pertinent 
by-law. 


504 

Board of Administration, January 4, 1971 .... (BUILDING - 3) 
Clause 3 continued 

- normal procedures require all applications be checked 
with the index maps to ensure that the site does not 
form a part of any Planning Study, is involved in a 
rezoning, sign control, etc. In this case a hold was 

in effect and the procedure then required the application 
to be reviewed in the light of the reason for the hold, 
to determine whether the application could be accepted. 
This procedure can result in some delay, but in this case 
too much time did transpire. 

(c) - As Mr. Gray, Zoning Planner, has also been mentioned in 
Mr. Beedie's letter including processing Subdivision 
Applications or enquiries, the Zoning Planner has advised 
that of recent date he can only recall meeting with Mr. 
Beedie on a subdivision enquiry at 10:30 a.m., Tuesday, 
November 10, 1970, at which time Mr. Beedie was informed 
the property in question had been sold by the City to 
the Ford Motor Company and he wished time to consider the 
conditions of sale and Mr. Beedie would be contacted by 
phone within a week. On Monday, November 16, 1970 Mr. 
Denys Bradley, Subdivision Clerk, informed Mr. Beedie by 
telephone of the minimum frontage on re-subdivision that 
would be considered acceptable and this was confirmed 
in writing on November 25, 19 70. 

Mr. Gray agrees he is unable to give appointments 
immediately in many instances, but in this particular 
case the request came through his secretary on November 
9th, and the appointment was made for the following day. 
Mr. Gray also has pointed out his concern in that at no 
time during the meeting with Mr. Beedie in his office 
on Tuesday, November 10th, 1970 did Mr. Beedie express 
his concern of delay in processing either Development 
Permit Applications or Subdivision Applications. 

Mr. Beedie further suggests that additional staff is re- 
quired to improve the service to the public. 

- It is the purpose of the Department of Permits & Licenses 
to review all procedures in order to improve service to 
the public. The Zoning Section of the Planning Department 
first joined the Department of Permits & Licenses when 
the department moved to the East Wing. The move itself 
has improved the permit issuing functions. Studies of 
the amalgamated permit issuing procedures could not be 
undertaken in depth until the move took place and such 
studies have commenced and are continuing. A request 

for additional staff cannot be supported at this time, 
but will be reported on, if necessary, when the studies 
are completed. 

The situation referred to was possibly further aggravated 
due to staff transfers which have taken place recently." 

Your Board submits this report of the Director of Permits & Licenses 
for the INFORMATION of Council. 


****** 
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6. Mqual Employment Opportunity Program. 
S . . A . R . C . H . 


Council noted a request from S.E.A.R.C.H. dated January 
19, 1978, to address it when the City Manager's report on the 
Equal Employment Opportunity Program is considered on 
February 6, 1979. The City Clerk advised that a similar 
request had been received from the Vancouver Status of Women. 

MOVED by Aid. Harcourt, 

THAT the delegation requests from S.E.A.R.C.H. and the 
Vancouver Status of Women, be approved. 

- CARRIED UNANIMOUSLY 


7 . Plebiscite - Ward System 

Council noted the following communication, dated January 
18, 197 9 from the Committee of Progressive Electors: 

"I am writing you on behalf of COPE re the upcoming 
Council debate on the results of the plebiscite 
which favoured the full ward system. 

It is my understanding that you have deferred any 

discussion on the matter pending some proposals 

by the Mayor, and that when these are received 

you will consider them along with Alderman Rankin's 

notice of motion on the subject, and at the same time 

rule whether or not delegations will be heard. 

With the greatest of respect we feel that this 
approach to the question of delegations is not very 
good, and we suggest the following procedure in the 
interest of courtesy and the maximum citizen input 
on the matter: 

1. That Council decides the meeting time and ' 
place two weeks in advance, and at the same 

time that this is done . Council decides that 
all delegations who ask in writing to appear, 
up to 4 8 hours prior to the meeting time, be 
given the right to speak. 

2. That Council decides to hold the hearings at 
night, in a public building capable of seating 
a large number of people. 

The question of the form of government is the most 
important one to come before Council in forty years, and we 
believe that the procedure outlined above is fitting, reasonable 
anu democratic. 

Would you kindly put this request to the next meeting of 
Council. In the event that you decide to hear delegations, 
please take this letter as notification that we wish to make 
representation. " 

The Mayor commented that this was not a delegation request 
as Council has resolved to consider delegations on this matter when 
the Mayor's report on Electoral Reform Procedures is before it. 

MOVED by Aid. Puil 

THAT the communication from the Committee of Progressive 
Electors be received for information. 

- CARRIED UNANIMOUSLY 
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8 . Floating Homes and Other 

Tenants - Bayshore Expansion 

Council, on January 16, 1979, when considering the matter 
of floating homes and other tenants of the Bayshore Inn affected 
by the proposed expansion of this hotel, directed. the Mayor 
request an extension to June 30th for relocation of these tenants. 

In a memo dated January 22, 1979, the Mayor reported as 
follows on the result of his meeting with representatives of 
Western International Hotels Limited, and recommended that 
Council agree and approve the following: 

With reference to the industrial tenants, the Conpany will be 
meeting with each of them individually to determine their 
particular needs in terms of time for relocation. Seme may 
be able to move at an earlier date than June 30th, others may 
need the full time. The Company will provide them with the 
necessary extensions to accommodate their particular needs and 
schedules. 

With reference to the floating hones, the Conpany will agree 
to an extension to June 30th. 

At the same time the Company requests and expects the following: 

1) That the City will try to assist in relocating these homes 
at an earlier date if at all possible. 

2) That the City will expedite any process necessary to enable 
the Company to go ahead with its developnent, including the 
issuance of a donolition permit at this time, to be 

used after the relocation of the tenants, or Jime 30th 
at the latest. 


MOVED by Aid. Bellamy 

THAT Council agree and approve the foregoing with 
reference to relocation of the industrial and floating home 
tenants who presently occupy the property and water lots next 
to the Bayshore Inn. 

- CARRIED UNANIMOUSLY 


9 . Unity Petition 

To a memo dated January 22, 1979, the Mayor appended a 
copy of the Unity Petition which Council has been asked to 
support and approve. The Mayor recommended that Council 
record its approval and support of the Unity Petition. 

MOVED by Aid. Harcourt 

THAT the above recommendation of the Mayor be approved . 

- CARRIED UNANIMOUSLY 


10. Riley Park Recreation Complex 
Improvements Project 

The Park Board, in a letter dated January 23, 1979, 
requested Council's approval of the following resolution 
passed at its meeting on January 22nd 1979. 


Cont'd. . . . 
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COriMUNICATIONS OR PETITIONS (Cont'd) 

Riley Park Recreation Complex 
Improvement Project (Cont'd) 

"THAT City Council be requested to award a 
contract on behalf of the Board of Parks 
and Recreation to Fairview Construction 
Limited, in the amount of $566,511, for 
the construction of the Riley Park 
Recreation Complex renovations and additions." 

MOVED by Aid. Harcourt 

THAT the foregoing resolution of the Board of Parks 
and Recreation, be approved. 

- CARRIED UNANIMOUSLY 


11 . Trade/Convention Centre 

At an 'In Camera' meeting earlier this day Council 
resolved that the following memo from the Mayor, dated January 
22, 1979, be considered in open council. 

"What I have to recommend in this memorandum will, 
to a large extent, depend on the decision to be 
made by Council arising out of further negotiations 
which have taken place with the Provincial Government, 
on which I will report verbally. 

If Council should decide to "go ahead" on the basis 
of discussions with the Province, I think it would be 
advisable for Council at this time to appropriate 
a sum of $1 million out of 1978 surplus, to be set 
aside as our first contribution to the cost of the 
project. 1978 surplus will likely end up between 
$2-3 million. " 

MOVED by Aid. Rankin 

THAT Council defer consideration of appropriation of a 
sum of $1,000,000 out of its 1978 surplus to be set aside 
as its first contribution to the cost of the Trade/Convention 
Centre, until such time as Council considers its 1979 revenue 
budget. 

- LOST 

(Aid. Bellamy, Boyce, Gerard, Harcourt, Kennedy, 
Little, Puil and the Mayor opposed) 


MOVED by Aid. Harcourt 

THAT Council instruct the City Manager to include the sum 
of $1,000,000 from its 1978 surplus in its 1979 budget to be 
presented to Council for approval at the end of March. This 
sum to be set aside as the City's first contribution to the 
cost of the Trade/Convention Centre. 

- CARRIED 

(Aid. Marzari and Rankin opposed) 
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CITY I^NAGER'S REPORTS 

A. IIAIJAGER'S GENERAL REPORT 
JAUUARY 19 , 19 79 


Works & Utility Matters 
(January 19, 1979) 

The Council considered this report which contains four 
clauses identified as follo\/s: 

CI. 1: Undergrounding Traffic Signal Plant on 12th Avenue 

at St. George Street, Eraser Street, Clark Drive 

and Commercial Drive Intersections 
CI. 2: Allocation of Funds in Reserve Account for Purchase 

of Additional Trucks and Heavy Equipment 
CI. 3: Closure of Portion of Lane South of Pender Street 

between Columbia and Pender-Keef er Diversion 
CI. 4: Lease of Portion of Chestnut Street between Cornwall 

and York Avenues 


Clauses 1, 2, 3 and 4 

MOVED by Aid. Gerard, 

THAT the recommendations of the City Manager contained in 
Clauses 1, 2, 3 and 4 be approved. 

- CARRIED UNANIMOUSLY 


Building & Planning Matters 
(January 19 , 1979) 


Champlain Heights - Enclave 15: 
Lease Payment Schedule - Abacus 
Cities Limited (Clause 1) 


MOVED by Aid. Harcourt, 

THAT the recommendation of 
in this Clause be approved. 


the City Manager contained 

- CARRIED UNANIMOUSLY 


Licenses & Claims Matters 
(January 19 , 1979) 


The Council considered this report which contains two 
clauses identified as follows: 

CI. 1: Barber Shops - Hours of Operation 
CI. 2: Fuel By-law No. 3779 


Barber Shops - Hours 
of Operation (Clause 1) 

MOVED by Aid. Harcourt, 

THAT consideration of this Clause be deferred pending a 
further clarification report from the City Manager. 

- CARRIED 

(Alderman Rankin opposed) 


Fuel By-law No. 3779 
(Clause 2) 


MOVED by Aid. Puil, 

THAT the recommendation of 
in this Clause be approved. 


the City Manager contained 

- CARRIED UNANIMOUSLY 
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CITY IIAI^JAGLR'S REPORTS (cont'd) 

Finance Ilattors 
(January 19, 1979) 

The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Tender No. 39-7 8-6 - Automobiles 

CI. 2: Ground Lease between City and Frank Stanzl 

Construction Ltd. (Air Space Parcel 1 of Lot 7, 
False Creek, Plan 6) and between City and Creek 
Village Building Co-operative Association (Lot 8, 
False Creek, Plan 16003) 
CI. 3: Tender No. 39-78-!j - Truck Chassis 


Clauses 1, 2 and 3 

MOVED by Aid. Gerard, 

THAT the recommendations of the City Manager contained 
in Clauses 1, 2 and 3 be approved. 

- CARRIED UNA1>IIM0USLY 


Property Matters 
(January 19, 1979) 

The Council considered this report which contains five 
clauses identified as follows: 

CI. 1: Lease Renewal of 10 foot portion of Lane situated 

1800 Block West 7th Avenue 
CI. 2: Lease of Portion of W/S Granville Street South of 

Beach Avenue (under Granville Street Bridge) 
CI. 3: Lease of Hartley and Kinross Streets South of 

Kent Avenue South 
CI. 4: Renewal of Lease of Portion of Cromwell Street 
CI. 5: Lease Portion of Kent Avenue west of Ash Street 

and north of Right-of-Way 


ClausGG 1, 2, 3, 4 and 5 

MOVED by Aid. Puil, 

THAT the recommendations of the City Manager contained 
in Clauses 1, 2, 3, 4 and 5 be approved. 

- CARRIED UNANIMOUSLY 


B. Strata Title Application - Conversion 
2508 - 2510 West 1st Avenue 


MOVED by Aid. Kennedy, 

ThAT tiie recommendation of the City Manager as contained 
in iiis report dated January 18, 1979, be approved. 

- CARRIED UNANIMOUSLY 


C. FreeBus 

MOVLU by Aid. Harcourt, 

THAT the recommendation of the City Engineer contained in 
the City Manager's report dated January 22, 1979, be approved, 
and the delegation request of the Downtown Business Association 
to address Council on February 6, 1979, be approved. 


- CARRIED UNANIMOUSLY 
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STANDING COrmiTTEL REPORTS 

I. Report of Standing Coranittee 
on Comraunity Services, 
January 11, 1979 


The Council considered this report which contains nine 
clauses identified as follows: 


CI. 

1: 

Recorded Vote in Committee 

CI. 

2: 

Sale of Surplus City Furniture and Equipment 



to Non-Profit Organizations 

CI. 

3: 

Liquor Permit Application - 1250 Davie Street 

CI. 

4: 

Liquor Permit Application - 1240 Homer Street 

CI. 

5: 

Development Permits for Holding Bars 

CI. 

6: 

Windmall Cabaret re Overcrowding 

CI. 

7: 

Application for Teenage Discotheque - 



1351 West Broadway 

CI. 

8: 

Progress Report on Fire By-law Upgrading Program - 



Hotel Vancouver 

CI. 

9: 

Reviev7 of Admitting Policies of Cordova House 


Recorded Vote in Committee 
(Clause 1) 


MOVED by Aid. Rankin, 

THAT the recommendation of the Committee contained in this 
Clause be approved. 

- LOST 

(Aldermen Boyce , Ford, Harcourt , Marzari, Puil and 
the Mayor opposed) 

Sale of Surplus City Furniture 
and Equipment to Non-Profit 
Organizations (Clause 2) 


MOVED by Aid. Rankin, 

THAT this Clause be received for information and the 
recommendation of the Committee contained therein be approved. 

- CARRIED UNANIMOUSLY 

Clauses 3, 4, 5, 6, 7, 8 and 9 

MOVED by Aid. Rankin, 

THAT the recommendations of the Committee contained in 
Clauses 3, 4, 5, 6, 7, 8 and 9 be approved. 

- CARRIED UNANIMOUSLY 


II. Report of Standing Committee 
on Finance & Administration, 
January 11, 1979 

The Council considered this report which contains two 
clauses identified as follows: 

CI. 1: Capital Financing Fund 

CI. 2: Departmental Review - City Clerk's Office 

Clauses 1 and 2 

MOVED by Aid. Puil, 

THAT the recommendations of the Committee contained in 
Clauses 1 and 2 be approved. 

- CARRIED UNANIMOUSLY 
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S'iVvNDING COriMTVTEi; REPORTS (cont'd) 


IJI. i^oTL- i)t: Standing Comini Ltoc ■ 
on Planning and Dovelopniont , 
January I'd, 197 9 


The Council considered this report which contains two 
clauses identified as follov/s: 

CI. 1: Chinatov/n Streetscape Improvement Project 
CI. 2: Scjiedule of Special Standing Committee on 
Planning and Development Meetings 

Chinatown Streetscape Improvement 
Project (Clause 1) 

MOVED by Aid. Harcourt, 

THAT the recommendations of the Committee contained in 
this Clause be approved. 

- CARRIED 

(Alderman Puil was opposed to recommendations A & B) 

Schedule of Special Standing Committee 
on Planning and Development Meetings 
(Clause 2) 


MOVED by Aid. Harcourt, 

THAT the recommendation of the Committee contained in 
this Clause be approved. 

- CARRIED UIJANIMOUSLY 


G.V.R.D. Matters 

There were no comments with respect to G.V.R.D. matters 

insofar as the Regional District meeting for January 31, 1979, 
is concerned. 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Bellamy, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNAInIIMOUSLY 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Rankin, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


MOTIONS 

A. Allocation of Land for Lane Purposes 
(Portion of Lot 46, Subdivision "B", 
Blocks 1-4, D.L. 37, Plan 2421) 


MOVED by Aid. Gerard, 
SECONDED by Aid. Boyce, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for lane purposes, the following described lands: 

All that portion of Lot 46 of Subdivision "B", Blocks 1 
to 4, District Lot 37, Plan 2421 lying to the north of 
a line drawn parallel to and 10 feet perpendicularly 
distant southerly from the northerly limit of said Lot 46. 
The same as shown outlined red on a plan prepared by Noel 
E. Peters, B.C.L.S., dated October 26, 1978, and marginally 
number LF 8862, a print of v/hich is annexed hereto 


cont'd. 
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MOTIONS (cont'd) 

Allocation of Land for Lane Purposes 
(Portion of Lot 46, Subdivision "B", 
Blocks 1-4, D.L. 37, Plan 2421) (cont'd) 

according to Plan No. 2421 deposited in the Land Registry Office, 
in the City of Vancouver, Province of British Columbia; 

AND VJIILREAS it is deeineu expedient and in the public interest 
to accept and allocate the said land for lane purposes; 

TIlLRLFOllE BL IT RESOLVLD THAT the above described lands so 
conveyed be, and the same is hereby accepted and allocated for 
lane purposes and declared to form and to constitute portion of 
a lane. 

- CARRIED UNAHIMOUSLY 

B. Allocation of Land for Lane Purposes 
(North 10' of East H of Lot 17, Block 
313, D.L. 526, Plan 590) 


MOVED by Aid. Gerard, 
SECONDED by Aid. Boyce , 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver for lane purposes land in the City of Vancouver, 
Province of British Columbia, more particularly known and 
described as follows: 

North 10 feet of East h of Lot 17, Block 313, 
District Lot 526, Plan 590; 

AND WHEl^AS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

THEREFORE BE IT l^SOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes and declared to form and to constitute portion of 
a lane. 

- CARRIED UNANIMOUSLY 

C. Allocation of Land for Lane Purposes 
(North 10' of West H of Lot 17, Block 
313, D.L. 526, Plan 590) 


MOVED by Aid. Gerard, 
SECONDED by Aid. Boyce, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver for lane purposes, land in the City of Vancouver, 
Province of British Columbia, more particularly known and 
described as follows: 

North 10 feet of West h of Lot 17, Block 313, 
District Lot 526, Plan 590; 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes and declared to form and to constitute portion of 
a lane. 

- CARRIED UNANIMOUSLY 
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MOTIONS (cont'd) 

1. Removal of Landfill - 
Stanley Park Entrance 

MOVED by Aid. Boyce, 

THAT the City immediately initiate discussions with the 
Park Board towards removing landfill on City-owned property 
at the entrance to Stanley Park, thereby restoring Coal 
Harbour to its original waterline; 

FURTHER THAT the City immediately request the NHB to 
place a freeze on any further filling of NHB water lots along 
the total shoreline included in the City's current waterfront 
study. 

(Referred) 

VVhen considering this motion. Council noted a request 
from the Save the Entrance to Stanley Park Committee to 
address Council on this matter. 

MOVED by Aid. Boyce, 

THAT the above motion be referred to the Standing Comraittee 
on Planning and Development for consideration and that the 
delegation from representatives of the Save the Entrance to 
Stanley Park Committee be heard at that time. 

- CARRIED UNANIMOUSLY 

During consideration of the above matter, concern was 
expressed from some members of Council that they be kept 
informed of any infilling of NHB v;ater lots along the total 
shoreline included in the City's current waterfront study. 

The Mayor requested the City Manager to request the 
appropriate authority to keep Council advised of any infilling 
activity in this area. 


2. Left Hand Turns at Traffic 
Control Intersections 


MOVED by Aid. Bellamy, 
Si:CONDED by Aid. Little, 

THAT WHEREAS most, if not all, main thoroughfares throughout 
the City of Vancouver are at full capacity in both the morning 
and the evening rush hours; 

AND WHEREAS many of the thoroughfares of the City of 
Vancouver are controlled by a network of traffic signals; 

AND WHEREAS major delays and tie-ups are resulting from 
motorists attempting left hand turns in these said rush hours; 

THEREFORE BE IT RESOLVED THAT the Traffic Engineering 
Department be instructed to launch a programme that v/ill lead 
to a full implementation of 'no left hand turns' at traffic 
control intersections in the morning and the evening rush hours, 
that is 7 to 9 a.m. or 4 to 6 p.m. , except at those intersections 
where left hand lanes or advance left hand signals exist. 

(Referred) 

MOVED by Aid. Bellamy, 

THAT the above motion be referred to the Standing Committee 
on Transportation for consideration. 

- CARRIED UNANIMOUSLY 
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NOTICE OF MOTION 

The follov/ing Notice of 'lotion submitted by Alderman Little 
and seconded by Alderman Kennedy, was recognized by the Chair: 

1 . Regulations: 

Demolition of Buildings . 

MOVED by Aid. Little, 
SECONDED by Aid. Kennedy, 

THAT WHEREAS Subsection 10.12 of the General Regulations 
of the Lloning and Development By-law was introduced to preserve 
housing until an actual Development Permit was granted, with 
the hope that the rental units could be continued until 
construction actually started; 

AND VJHEREAS this By-law amendment had the reverse impact 
in that the buildings are left vacant and soon become open 
for vandalism, eventually must be boarded up, and become a 
hazard to the citizens and a nuisance to the community; 

THEREFORE BE IT RESOLVED THAT the City Manager bring forward 
a report reviewing the implications of this requirement and 
comment on any decision to eliminate this policy. 

(Notice) 


ENQUIRIES AND OTHER MATTERS 

Alderman Marzari - referred to the fact that street 

Street Vendors vendors in the City who operate 

under the Mobile Vendors Licensing 
By-law are being required by the 
City's Fest Committee to negotiate 
with organizers of street festivals 
for permission to sell their wares 
during specific festivals. 

Alderman Rankin requested that the 
Director of Social Planning review 
the whole question of the City 
issuing contracts to specific 
organizations to hold festivals 
in the City and the requirements 
by these organizations that street 
vendors obtain specific permission 
from them to sell their wares 
during their festival. 

The Mayor so directed. 


Alderman Little - 
Distribution of Late 
Council Material 


requested that the Mayor and the 
City Manager review the matter 
of distribution of late material 
to Council members on Mondays and 
Tuesdays . 


The Mayor so agreed. 


cont ' d 


Board of Administration, January 4, 1971 . . 

FIRE AND TRAFFIC MATTERS 

RECOMMENDATION 

1 . Vancouver Fire Boat No. 2 Conversion 

On November 26, 1970, Council granted authority to proceed with 
the conversion of the Vancouver Fire Boat No. 2. 

Funds amounting to $130,000.00 were set aside in the 1970 
Supplementary Capital Budget to provide for the first stage of 
the conversion, i.e., purchase of the engines. 

Accordingly, the City Naval Architects (Cove, Hatfield & Co. Ltd.) 
were instructed to: 

(a) Proceed with the preparation of detailed specifications and 
drawings for the conversion. 

(b) Such detailed specifications and drawings are to be submitted 
to the City of Vancouver by March 1st, 1971 for approval. 

(c) Upon approval, such specifications and drawings to be incor- 
porated into a tender document. The form of tender to be 
submitted to and approved by the City of Vancouver. 

(d) The tender call to be made by the City Purchasing Agent. 

On December 16, 1970, we received the Naval Architects' first 
proposal and recommendations, as follows: 

"As naval architects for the City of Vancouver, as authorized 
by Council on November 26, 1970, we are proceeding in our 
preparation of specifications and drawings for the conversion 
of Vancouver Fire Boat No. 2. 

In order that the conversion be carried out as expeditiously 
as possible, and to save handling costs to the City of 
approximately $10,000.00 by a shipyard, we have called tenders 
for supply of machinery from fourteen (14) local diesel 
engine suppliers. 

Of the fourteen suppliers who received specifications, one 
did not answer, eleven declined to bid because their machinery 
would not fulfill requirements, or was unsuitable, and two 
firms submitted essentially complete proposals. The two 
proposals received were from Hoffars Limited and Finning 
Tractor 8e Equipment Co. Ltd. 

The total price from Hoffars Limited is $128,062.00 and the 
total price from Finning Tractor 8s Equipment Co. Ltd. is 
$153, 555.00. 

The GM machinery, as put forward in the tender from Hoffars, 
should be accepted for the conversion of the subject vessel 
for the following reasons: 

(a) GM machinery is lowest price by approximately $25,000. 

(b) All seven engines can be same make and series with 
different piston configurations to meet the different 
power requirements. 

(c) Maximum interchangeability and minimum stock of spare 
parts can be realized due to cylinders, liners, gaskets, 
valve heads, connecting rods and injectors being 
identical . 


50o 

(FIRE - 1) 


cont ' d , 
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ENQUIRIES AND OT]I];,R IIATTERS (cont'd) 


Alderman lioyco - 
Smoking in Public Places 


referred to the fact that the 
Federal Minister of Health has 
declared January 24, 1979, as 
"Cold Turkey Day" and requested 
that all smokers participate. 
She referred to the Toronto 
By-law relating to smoking in 
public places. 

Alderman Ford indicated she has 
a copy of this By-law and would 
make it available to Alderman 
Boyce. 


The Council agreed that, because of 
time constraints, the balance of the 
'In Camera' agenda should be deferred 
to the February 6th meeting. 


The Council adjourned at 10.40 p.m. 


****** 


The foregoing are Minutes of the Regu]/a^r Council Meeting 
of January 23, 1979, adopted on February 6, 1979. 



MANAGER'S REPORT 

DATE January 12, 1979 


TO: Vancouver City Council 

SUBJECT: 3812 Osier Street - D.P.A. No. 82556 

CLASSIFICATION: CONSIDERATION 


The Director of Planning reports as follows : 

"Romses Kwan and Associates, Architects on behalf of the 
Vancouver Neurological Centre, filed Development Permit 
Application No. 82556 to alter and use the existing multiple 
conversion dwelling at 3812 Osier Street as a community 
residential facility for a maximum number of eight residents. 

The site is in the RS-4 One Family Dwelling Dis tricot and is 
located on the south-east corner of Osier and Balfour Streets. 
The building was previously occupied as a multiple conversion 
dwelling containing three housekeeping units, one sleeping 
unit and one dwelling unit. 

Mr. T. W. Meredith of the Vancouver Neurological Centre has 
advised that 

'...This facility will be used to train ambulatory 
young adults (18-22) in independent living skills. 
The disabilities will involve mild cerebral palsy and 
epilepsy. 

The maximxim number of "students" will be eight with 
two house parents. It is expected that the students 
will be resident in the facility for about nine months, 
"graduated", the facility then to receive another 
group for a further nine months. The residents will 
be fifty percent male, fifty percent female. 

Program matters will be in the hands of two para- 
medical professionals - one occupational therapist and 
one social worker. 

It is not anticipated that many will be in full or 
even part-time employment; some will be involved with 
existing vocational training programs. The students 
will receive through the Centre's clinical psychologist, 
a good deal of training in preparation for employment 
and determining likely employment interests and 
opportunities . 

The community residential facility is a conditional use in the 
RS-4 One Family Dwelling District Schedule. 84 neighbouring 
property owners were notified of this application. The 
following is an analysis of the response to the notification: 

Objections : 

(i) *17 individual letters received 
(ii) 1 petition containing **61 signatures representing 56 
households . 

NOTE: * 2 of the 17 individual letters came from outside 
the notification area. 

**10 of the 61 signatures were from outside the 
notification area. 

In Support 

(i) 2 individual letters received. 

A summary of the comments received is attached as Appendix 'A'. 
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The Social Planning Department have submitted the following 
comments : 

'information supplied by the Vancouver Neurological 
Centre indicates that the demand for this type of 
Community Residential Facility in the City is great. 

This facility will contain no more than eight young 
ambulatory "students" (ages 18-22) with mild epilepsy 
or cerebral palsy disabilities in addition to two 
live-in house parents. Program matters will be 
conducted by two para-medical professionals; an 
occupational therapist receiving training relative to 
the activities of day-to-day living, the students 
will also receive guidance to prepare them for suitable 
employment in the outside work force. The Social 
Planning Department views this type of community 
residential facility as a positive contribution to any 
community. 

The students will not own or drive automobiles. Under 
the proposed program it is expected that not more than 
a maximum of three or four automobiles will visit the 
facility at any one time. This pattern of traffic 
generation is not significantly different from most 
normal households in the neighbourhood. 

The Social Planning Department therefore recommends 
approval for this Development Permit Application. 

However, in view of the large niimber of objections 
received by the Planning Department in response to 
this application the Social Planning Department will 
shortly undertake a review of present guidelines 
governing locations of Community Residential and 
Community Care Facilities in the City. ' 

The majority of the buildings within two blocks of the premises 
are one family dwellings. There are three personal care homes, 
10 multiple conversion dwellings, one boarding house and two 
lodging houses within the approximate two-block radius. 

City Council, in October of 1976, approved a guideline for 
Community Residential Facilities that suggest that such 
facilities should not constitute more than 10% of the 
population within a two-block radius. This proposal would 
conform to that guideline. 

The Director of Planning considers that the proposed use with 
a maximum of eight residents and two house parents would have 
minimal effect on the community and recommends that the 
Development Permit Application be approved for a limited 
period of one year, at which time the matter could be 
reviewed. In view of the n\imerous objections expressed, 
however, by the neighbouring property owners, the matter is 
being referred to City Council. " 


The City Manager notes that the Director of Planning has power 
to approve this use, but has chosen to seek Council's advice, 
suggesting approval for one year subject to review. 


The City Manager asks Council's CONSIDERATION of the matter. 


MANAGER'S REPORT 

DATE November 22, 1978 

TO: Vancouver City Council 

SUBJECT: Rezoning Application - S/E Corner 16th & Burrard 

CLASSIFICATION: RECOMMENDATION 

The Director of Planning reports as follows: 

"An application has been received from Mr. G. Elmitt of G. Elmitt Construc- 
tion Ltd., to amend Zoning and Development By-law No. 3575, whereby the 
property at the southeast corner of 16th Avenue and Burrard Street (Lot 1, 
Block 488, D.L. 526, Plan 4502) be rezoned from RS-4 One-Family Dwelling 
District to CD-I Comprehensive Development District for the purpose of: 

'constructing four detached dwelling units'. 


Site Description 

The site is rectangular, having a frontage along 16th Avenue of 100 feet 
(30.480 m) and a depth along Burrard Street of 125 feet (38.100 m) to a 
20 foot (6.096 m) wide lane. The total site area is 12,500 square feet 
or 1 161.288 m'^. The current zoning is RS-4 and the site is undeveloped. 
(See Appendix A plan). 

Lands generally within the area bounded by 16th Avenue, Oak Street, King 
Edward Avenue and Arbutus Street are zoned RS-4 and generally developed 
with large Ih storey single family dwellings on large lots. The property 
immediately to the east of the site was originally developed as such but 
is occupied by a group known as the International Society for Krishna 
Consciousness (ISKCON). The use of this property by ISKCON as a boarding 
house is in contravention of the Zoning and Development By-law. Enforce- 
ment action is being temporarily withheld until December 1st, 1978 as the 
Society is attempting to relocate in Burnaby. Some multiple conversion 
dwellings and boarding houses also exist within the RS-4 District, having 
been developed during and immediately following World War II. 

Further to the east is the Fairview Baptist Church which occupies the re- 
mainder of the half block to Pine Street. The lands to the north, across 
16th Avenue are zoned RT-2 (east of Burrard Street) and RT-2A (west of 
Burrard Street) and are developed with a variety of residential uses, 
primarily conversions and single family dwellings. On the northwest 
corner of 16th Avenue and Burrard Street is the Canadian Memorial Christian 
Church. 

While the site is not developed, it has a good coverage of bush and tall 
trees. 

Background 

The initial proposal application for this site was submitted to the 
Planning Department on October 17th, 1977. At that time, another rezon- 
ing application for 3338 and 3390 The Crescent was on hold pending the 
completion of a study commissioned by the Shaughnessy Heights Property 
Owners' Association. The applicant was advised of the situation but was 
anxious to pursue this rezoning. It was necessary for the Planning 
Department to report to Council recommending the following: 

'....that the 16th Avenue and Burrard Street rezoning application 
be placed on hold until such time as the Area Consultant's report 
is complete and Council has dealt with the recommendations of the 
Director of Planning with regard to that report.' 

Council approved the recommendation of the Director of Planning on February 

7th, 1978. A revised proposal, reducing the number of units from 5 to 4, 

and altering the basic layout, was submitted to the Planning Department on 
July 13th, 1978. 
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On July 27th, 1978, the Standing Committee of Council on Planning and 
Development dealt with the proposals of the Shaughnessy Heights Pro- 
perty Owners' Association (S.H.P.O.A. ). The goals, objectives and 
recommendations as presented at an annual meeting to the members of 
the S.H.P.O.A. are contained in Appendix B. In summary, the intent 
of these recommendations is to preserve the existing single family 
residential character and restrict demolition and large land assem- 
blies in the Shaughnessy area. 

* 

Proposed Development 

The original proposal received with this application was to develop 
five townhouse units. The revised plans, stamped 'Received, City 
Planning Department, July 13, 1978' and submitted by the applicant 
following discussion with the S.H.P.O.A., indicate four detached 
single family dwellings to be developed on this site if the rezoning 
is approved. 

Calculations 

Site Area: 12,500 square feet (1 161.288 m^) 

Floor Area of Proposed Development: 5,862.75 square feet (544.667 m^) 


Proposed 


Permitted or Required 
Existing RS-4 


Dwelling Units. 


Floor Space Ratio, 


Site area per unit 
Site coverage 


Floor Area 


Height 


Yards 
16th Avenue 


Burrard Street 


,0.47. 


0.60 


3,125 sq. ft. 
(290.322 m2) 


37% (including 
units and 
garages) 


9,500 sq. ft. 
(882.579 m2) 


45% 


5862.75 sq.«ft. 
(544.677 m^) 


7500 sq. ft. 
(696.773 m2) 


26 feet (7.925 m) 35 feet (10.668 m) 

2 storeys ZH storeys 


24 feet (7.315 m), 
5.5 feet (1.676 m 


30 feet (9.144 m) 
12 feet (3.658 m) 
Easterly Property Line- 5.5 feet (1.676 m)__10 feet (2.134 m) 

Lane 33 feet (10.058 m)_35 feet (10.058 m) 

(to centre of lane) 


On Site Parking, 
City Engineer 


8 spaces 


1 space 


(2 spaces/dwelling unit) (1 space/dwelling unit) 


In a memorandum dated November 21st, 1977, the City Engineer commented 
as follows: 

'This Department has completed its review of this rezoning pro- 
posal and finds it generally acceptable. However, the Traffic 
Engineer does offer the coirment that transit service is poor 
In this area, also that Burrard Street and 16th Avenue are 
already congested with little or no opportunity to improve 
either. 


The applicant will have to obtain building grades from this 
Department at the Development Permit stage.' 
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Urban Design Panel 

The initial proposal of five townhouse units was reviewed by the Urban 
Design Panel at its meeting of November 24th, 1977: 

'The Panel supports the design as indicated for the purpose of 
the rezoning application, but would like to see more detailed 
drawings showing the use of materials, landscaping and exact 
location of existing trees at a later date. 

Recommendation: That the rezoning be approved.' 

On August 11th, 1978, the Secretary of the Urban Design Panel cleared the 
revised proposal on behalf of the Panel. 

Shaughnessy Heights Property Owners' Association (SHPOA) 

A letter outlining the S.H.P.O.A.'s position with regard to the revised 
proposal, with four detached single family dwelling units, was received 
by the Planning Department on June 30th, 1978. The Directors of the 
S.H.P.O.A. passed the following motion on June 20th, 1978: 

'That we approve the proposal as presented in your June 1, 1978 
letter and the plans for four detached single family residen- 
ces subject to approval also by the City Planning Department.' 

This letter was signed by Philip Owen, President of the S.H.P.O.A. 
Analysis 

A review of the Shaughnessy Heights Property Owners' Association goals and 
reconmendations (see attached Appendix B) indicates an emphasis towards 
preserving the character of Shaughnessy through maintenance of the existing 
single family dwellings which are significant in this area, and a desire to 
see slight increases in population density through selective conversion and 
infill development. Where possible, architecture and landscaping are to 
reinforce the present streetscape. The major conclusion is that the area 
should remain predominantly a single family residential neighbourhood. 

The applicant has presented an attractive development proposal which does, 
in several ways, appear consistent with the recotmendations of S.H.P.O.A., 
although the proposal is neither an infill nor multiple conversion develop- 
ment. The proposed units are detached, one-family dwellings (as opposed to 
townhouses) although off-street parking is provided on a collective basis. 
Each of the four dwelling units proposed, is designed in a manner which 
reflects the architectural character of Shaughnessy. Two of the four units 
contain three bedrooms, affording a potential for increased family housing 
and the infusion of school-aged children felt necessary by S.H.P.O.A. 'to 
prevent the closure of Shaughnessy Elementary School'.. 

Although the applicant has gained S.H.P.O.A. support through satisfaction 
of several of the Association's reconmendations, the rezoning application 
cannot be supported by the Director of Planning for several reasons: 

(V) Density and Character 

The proposed development represents an over development of the 
site both in terms of the permitted uses and established sub- 
division pattern on the south side of West 16th Avenue between 
Arbutus and Granville. The four units proposed each have a 
site area of 3,125 square feet (290.322 m2), which is equivalent 
to 14 units per acre (34 per hectare). This compares to a mini- 
mum site area requirement of 9,500 square feet (882.580 m2) per 
dwelling unit under the RS-4 District Schedule, or approximately 
4.5 dwelling units per net acre (11.1 units per net hectare). 
This low density characteristic of the Shaughnessy RS-4 area 
does much to contribute to the unique environment of this com- 
munity. The proposed density of 14 dwelling units per net acre 
(34 units per hectare) far exceeds that existing in Shaughnessy. 
It may be argued, however, that such development represents an 
appropriate transition between Shaughnessy and the 20-25 dwelling 
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units per net acre evidenced in the RT-2 and RT-2A area north 
of West 16th Avenue (49-61 dwelling units per hectare). The 
validity and effect of such a transition has not yet been 
fully assessed, nor, of course may 'transition' be either 
necessary or desirable. 

While the present RS-4 zoning permits a maximum floor space 
ratio of 0.6, the majority of developments within the RS-4 
One-Family Dwelling District are at a floor space ratio of 
about 0.25. The existing townhouse development in Shaugh- 
nessy behind the University Women's Club was approved under 
CD-I By-law No. 4186 with a floor space ratio restricted to 
a maximum of 0.275. The floor space ratio of 0.47 proposed 
by the applicant, again, is inconsistent with the majority 
of development which has and will continue to take place 
under the existing zoning. 

It is important to note, that it would be unlikely that the 
site could even be subdivided if the property were zoned 
RS-1. The established subdivision pattern on the south side 
of West 16th Avenue between Arbutus and Granville is of 100 
ft. (30.480 m) wide lots. A single-family dwelling could be 
developed on this site, at a floor space ratio of 0.25 which 
would have a floor area of 3,125 square feet. 

(2) Precedents and Impact 

Approval of an application of this nature would be premature 
without further study of the Shaughnessy community to deter- 
mine the appropriateness of permitting this type of develop- 
ment along the entire south side of West 16th Avenue, for 
that might be the effect of approving this proposal. At this 
time, we cannot be certain of the speculative results of 
approving four dwelling units in this part of Shaughnessy. 
It could lead to real estate speculation and possibly the de- 
terioration of property in the northern section of Shaughnessy. 
The scheme certainly has attractive features but a large new 
house could also be attractive. 

Conclusion 

While this is a very attractive scheme architecturally, the ramifications 
of approving four units on a site on which current Zoning and Subdivision 
By-laws would permit only one house must be appreciated. This is clearly 
a part of Shaughnessy which is well defined by 16th Avenue to the north. 
To establish the precedent of such a density on the south side of 16th 
Avenue would certainly lead to speculation not only on 16th Avenue itself 
but also throughout the northerly blocks of Shaughnessy at least. There 
may be a tendency to allow properties to run down as speculators anticipated 
densities four times greater than presently practicable in the area. 

At the present time, the Department is dealing with several single-family 
developments on large sites in Shaughnessy. The development of a single- 
family dwelling could also be beautifully designed in the Shaughnessy 
character and would do much more to emphasize the goals of the Property 
Owners' Association and stabilize the character of Shaughnessy." 

RECOMMENDATION: The Director of Planning recommends that the application^ 
be not approved." 

The City Manager RECOMMENDS that the recommendation of the Director of Planning be 
appxtoved. 


FOR QQUKZll AOm SEE PAGE(S)., 
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MANAGER'S REPORT 

DATE .lamiary tj, 1Q7Q 


TO: Vancouver City Council 

SUBJECT- Strata Title Application - Conversion 

3001 - 3003 Point Grey Road 

CLASSIFICATION: RECOMMENDATION 


The Director of Planning reports as follows: 

"An application has been received from Beverly Joyce Hauff, owner of 
3001 - 3003 Point Grey Road (Lot 5, except the west 35 feet, Block 
24, D.L. 192, Plan 851) to convert the existing semi-detached two- 
family dwelling to Strata Title Ownership. 

SITE DESCRIPTION 

The site is zoned RS-2 One-Family Dwelling District and a two-family dwelling on 
a site not less than 7,200 square feet in area, subject to the RT-2 District 
Schedule regulations, is a conditional use which may be approved by the Director 
of Planning. The existing semi-detached two-family dwelling was approved under 
Development Permit Application 78994 on January 27, 1978. The site has a 
frontage of 67 feet and a depth ranging from 162 feet to 165 feet. (See Appendix 
'A' for the site plan.) 

APPLICANT'S SUBMISSION 

The applicant has submitted the following information: 

1. Strata Plans; and 

2. Statement of ownership and declaration that there are no residential 
or coimercial leases with respect to the property. 

BACKGROUND 

The property owner, Beverly Hauff, lives in one of the dwelling units, 3003 
Point Grey Road. The other dwelling, 3001 Point Grey Road, is occupied by a 
Mr. and Mrs. McDowell. As indicated by the owner, there are no existing leases. 

The Director of Planning notes that the applicant did not submit a declaration 
by a qualified consultant such as an Architect or Engineer. As well, the 
Director of Planning has not requested such a declaration on the basis that the 
building is of recent construction. If the owner had designated this development 
as Strata Title at the time she was seeking approval for her Development Permit 
Application, the City would not have been involved with the Strata Title of this 
property. The applicant would have simply had to present ^fiis strata plan to the 
Superintendent of Insurance in Victoria. 

DIRECTOR OF PERMITS AND LICENCES 

With regard to the condition of the building, the Director of Permits and Licences 
reports as follows: 

"The above building was erected under Permit issued on February 6, 
1978 and conforms to all relevant City By-laws and can, therefore, 
be approved for Strata Conversion." 

DIRECTOR OF SOCIAL PLANNING 

Further to the occupancy of the building, the Director of Social Planning reports 
as follows: 

"Mrs. McDowell, the occupant of 3001 Point Grey Road advises that she and 
her husband do not hold a residential lease on the property and further 
that they have no objections to this Strata Title application." 

The Director of Social Planning reconinends approval of this application. 


Cent inued. . . 


RECOMMENDATION: The Director of Planning with concurrence of the 
Director of Permits and Licences and the Director 
of Social Planning recoimiends that: 

This application be approved, thereby permitting the 
conversion of the residential premises at 3001 and 
3003 Point Grey Road (Lot 5, except the west 35 feet. 
Block 24, D.L. 192, Plan 851) to Strata Title Ownership 
and the Approving Officer be authorized to sign 
the submitted Strata Plans." 


The City Manager RECO/VWIENDS that the recommendation of the Director of 
Planning be approved. 



MANAGER'S REPORT, JANUARY 19, 1979 (WORKS: A-1 - 1) 


WORKS & UTILITY r4ATTERS 


RECOMMENDATION 


1. Undergrounding Traffic Signal Plant on 12th Ave. at St. George St., 
Fraser St. , Clark Drive and Commercial Drive Intersections 

The City Engineer reports as follows: 

"In conjunction with the upgrading of street lighting on 12th Avenue between 
Kingsway and Conunercial Drive which is now under way as part of our 1978-79 
Capital Program, it is desirable and opportune to improve the traffic signal 
plant on 12th Avenue at the St. George St., Fraser St., Clark Drive and Commer- 
cial Drive intersections. The improvements would consist of removing as much 
overhead traffic signal wiring as possible and supporting the signal heads by 
means of combination traffic signal/street light davit poles. 

Cost of the traffic signal work at each of the four intersections is estimated at 
$5000, making a total estimated cost of $20,000. Funds are available in Account 
250/7903, 'Undergrounding Traffic Signal Plant - Unappropriated'. 

Recommended that I be authorized to underground the traffic signal plant at the 
intersections of 12th Avenue with St. George St., Fraser St., Clark Drive and 
Commercial Drive at a total estimated cost of $20,000 and that funds be appro- 
priated from Account 250/7903 'Undergrounding Traffic Signal Plant - Unappropriated'. 

The City Manager RECOMMENDS that the above recommendation of the City Engineer be 
approved. 


2. Allocation of Funds in Reserve Account for 

Purchase of Additional Trucks and Heavy Equipment 

The City Engineer reports as follows: 

"A reserve fund for the Purchase of Additional Trucks and Heavy Equipment was 
established in the 1960's. Over the years. City Council has allocated funds from 
this account to allow for City ownership of trucks and equipment in lieu of the 
more costly method of long term leasing. This reserve fund now has an unappro- 
priated reserve of $57 455.00. 

In 1974 City Council approved a project to co-ordinate Sewer Separation on Private 
Property. The Sewers Operating Branch has been renting a small truck for trans- 
portation of the men involved. The forecast is for at least another three to four 
years of work and, therefore, ownership of a truck will be less costly than the 
present lease agreement. The lease costs are now approximately $275.00 per month 
and City ownership would result in costs of approximately $180.00 per month result- 
ing in annual savings in the order of $1 000.00. 

The City Engineer recommettda that $6 500.00 be allocated for the purchase of a 
light van from the Reserve for the Purchase of Additional Trucks and Heavy Equip- 
ment . " 

The City Manager RECOMMENDS that the foregoing recommendation of the City Engineer 
be approved. 


3. Closure of Portion of the Lane South of Pender Street Between Columbia 
Street and Pender-Keef er Diversion 


The City Engineer reports as follows: 

"The first stage of the Chinese Cultural Centre complex requires closure of the 
westerly end of the lane south of Pender Street between Columbia Street and Pender- 
Keefer Diversion. It is proposed to construct a new lane turn-around which will 
provide necessary maneuvering and access for the Cultural Centre and other develop- 
ment in the block. 
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Board of Administration, January 4, 1971 (FIRE - 2) 

Clause No. 1 continued : 

(d) Rotation and RPM of GM machinery meets requirements 
of specification. 

(e) Torsional vibration calculations and analysis will be 
carried out by GM machinery supplier in conjunction 
with naval architects. 

(f) Installed weight of machinery is less than other 
proposal which is advantageous in this application. 

(g) Lloyd's survey, C.S.I, and warranty requirements will 
be met by GM machinery supplier. 

We therefore recommend acceptance of the bid submitted by 
Hoffars Limited for the supply of two propulsion/pumping 
engines, three pump engines and two auxiliary generator sets 
for the total cost of $128,062 which includes all applicable 
taxes and charges. 

These engines should be held by the supplier until required 
at the shipyard for installation aboard the vessel." 

The Fire Chief and Purchasing Agent have considered the foregoing 
report and recommend that the recommendations of the naval 
architects be approved, and the Purchasing Agent be authorized to 
issue the necessary Purchase Order. 

Your Board RECOMMENDS that the recommendation of the Purchasing 
Agent and Fire Chief be approved. 


**** 


FOR ADOPTION SEE PAGE(S) l^^^ 
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MANAGER'S REPORT, JANUARY 19, 1979 (WORKS: A-1 - 2) 

Clause No. 3 cont'd : 

I recommend that the portion of lane shovm hatched on the attached sketch be closed, 
stopped up and title taken thereto, subject to the following conditions: 

(a) A new lane turn-around to be dedicated as shown shaded on the attached sketch. 

(b) The closed lane to be consolidated with abutting City-owned lands. 

(c) The Chinese Cultural Centre to bear the cost of relocating utilities. 

(d) The Chinese Cultural Centre to bear the cost of work necessary to close 
the lane and construct a new lane turn-around to the satisfaction of the 
City Engineer. 

(e) Any agreements to be to the satisfaction of City Engineer and Director of 
Legal Services." 

The City Manager RECOMMENDS that the foregoing recommendation of the City Engineer 
be approved . 


4. Lease of Portion of Chestnut Street Between Cornwall Avenue and York Avenue 


The City Engineer reports as follows: 

"An application has been received from the owner of Block 197, District Lot 526, 
Plan 2301 to lease the portion of Chestnut Street adjacent to Block 197. The 
applicant wishes to fence the area and use it for night storage of delivery 
vehicles. This is to be a temporary arrangement while the company is relocating. 

Chestnut Street is dead-ended .north of York Street and only serves the applicant's 
property. 

I recommend that the portion of Chestnut Street adjacent to Block 197, District 
Lot 526, shown hatched on the attached sketch, be closed, stopped up and leased 
to the abutting owner subject to the following conditions: 

(a) The term of the lease to be 1 year. 

(b) The rental to be $A 000 for the term in accordance with the recommendation 
of the Supervisor of Properties. 

(c) No construction or change of grade to take place on the lease area other 
than the construction of a fence. 

(d) At the termination of the lease, the lease area to be left in a condition 
satisfactory to the Supervisor of Properties. 

(e) Agreements to be to the satisfaction of the City Engineer and Director of 
Legal Services." 

The City Manager RECOMMENDS that the foregoing recommendation of the City Engineer 
be approved. 
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Manager's Report, January 19, 1979 (BUILDING: A-4 - 1) 


BUILDING AND PLANNING MATTERS 


RECOMMENDATION 


Champlain Heights - Enclave 15: Lease Payment 
Schedule - Abacus Cities Limited 


Hie Chanplain Heights Project Manager reports as follows: 

"August 29, 1978 Council approved a recofimendation frati the Chaitplain 
Ifeights Project Manager to accept a bid from Abacus Cities Ltd. to 
lease Enclave 15 for the amount of $1,300,010.00. 

Since that tame good progress has been made on the plans. As a result 
of co-cperation f ran the developer and various City Departments, 
both the DevelDpnent Permit and the Building Permit were issued before 
Decenber 31, 1978. This action enabled the City to qualify for approx- 
imately $224,000 in Municipal Incentive Grants before the program ter- 
minated. 

Abacus Cities have requested that the City permit than to defer the first 
payment on the ground rent. This request steins fron peculiarities with 
funding this particular type of CM. & H.C. sponsored developnent. A 
detailed explanation is attached in the letter from Abacus Cities Ltd. 
dated December 8, 1978 (Appendix A) . 

The 'ground lease' provides that in the event a payment is not made on its due 
date, that interest at 3% over prime be charged on the overdue amount. Abacus 
have agreed to this rate (letter attached dated January 8, 1979 - Appendix B) . 

The Project Manager has discussed this request with the Director of Finance and 
he agrees to the deferral and to the payment schedule as outlined in the 
January 8, 1979 letter which provides for monthly interest payments on the over- 
due amount and earlier payment of the final portion of the ground rent than was 
initially approved by Council. 

It is therefore reccnmended 

That the payment schedule as outlined in the January 8, 1979 letter 
from Abacus Cities Ltd. be approved." 


The City Manager RBC0^*1ENDS that the recotmendation of the Project Manager 
be approved. 


FOR COUKCIL ACTION SEE PAG£(S)J./..2:». 
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MANAGER'S REPORT, JANUARY 19, 1979 (CLAIMS: A5-1) 


LICENSES & CLAIMS MATTERS 


INFORMATION ; 

1. Barber Shops - Hours of Operation 

The Director of Permits and Licenses reports as follows: 

"On August 8, 1978, City Council approved a recommendation that 
the Shops Closing By-law be amended to permit barber shops to 
remain open the same hours and day s as hairdressers and other 
stores; 6 days a week and until 9:00 p.m. on Thursday and Friday. 
At the present time barber shops must close one business day a 
week (the barber selects the day) and at 6:00 p.m. on Thursday 
and Friday. Council also requested that the appropriate Associ- 
ations and Unions be notified of the proposed change. 

Letters have been received from the Barbers Association of B. C. 
and Barbers Union Local 120, advising that the majority of barbers 
wish to retain the present hours and one day closing. 

In my opinion, the current regulations governing the operating 
hours of barber shops are outdated in that they are inconsistent 
with the public's shopping trends and we now have barber shops 
which cater to both men and women. A bylaw regulating shopping 
hours should not deny customers the opportunity to obtain bar- 
bering services during the regular business hours of the community 
and the operators should have equal opportunity to fully partici- 
pate in regular business hours. 

The Municipality of Burnaby amended their bylaw in December 1978 
to allow barber shops to open the same hours as other types of 
shops, over the objections of the Barbers Union. 

The Director of Permits & Licenses submits the above report for 
Council's information, in view of the submissions from the 
Barbers' Association of B.C. and the Barbers' Union Local 120, 
before submitting by-law revisions for Council approval." 

The City Manager submits the foregoing report of the Director of 
Permits & Licenses for the INFORMATION of Council. 


RECOMMENDATION : 

2. Fuel By-law No. 3779 

The Director of Permits and Licenses reports as follows: 

"The City has had a bylaw to regulate the sale of wood and 
coal, through weight and measurement, since 1920. The present 
Fuel Bylaw No. 3779 regulates the sale of coal, hog fuel, 
sawdust and wood. The By-law requires that each sack of 
coal must contain 100 pounds of coal and a ticket must be 
produced showing the dealers name, address of customer and 
weight of coal. In the case of hog fuel, sawdust and wood 
the bylaw regulates the size of container or sack and re- 
quires the container or box to show the name and address of 
dealer and size of box. 
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(CLAIMS: A5 


Clause #2 continued: 


When the bylaw was originally passed, many of the homes in 
the City were heated by coal, sawdust or wood. However, 
today there are few homes heated in this manner and it is 
felt the bylaw should be rescinded. Also, any effort 
on the part of City inspectors in checking the accuracy 
of weight or measure is a duplication of the inspections 
carried out by the Federal Department of Consumer and Cor- 
porate Affairs, Weights and Measures Division. 

I recommend that Fuel By-law No. 3779 be rescinded. 


The City Manager RECOMMENDS that the recommendation of the 
Director of Permits and Licenses be approved. 


MANAGER'S REPORT, JANUARY 19, 1979 


(FINANCE: A7-1) 


FINANCE MATTERS 


EECOMMENDAT ION ; 

1. Tender No. 39-78-6 - Automobiles 


The City Engineer, Purchasing Agent, Chief Constable and Fire Chief report as 
follows: 

"Tenders for the above were opened on December 18, 1978, and referred to the 
City Engineer, Purchasing Agent, Chief Constable, and Fire Chief for report. 

Funds for this purchase were provided in the 1978 Ceneral Revenue Budget. The 
5% Provincial Sales Tax is in addition to all prices shown in this report. 

The bid numbers refer to the order of the bids in ascending order of price. A 
working copy of the bid tabulation is on file in the office of the Purchasing 
Agent. This tender called for prices on three items and this report deals with 
Items 2 and 3 only. 

This tender called for prices on both sizes of North American Police cars, 
compact and full size. The City of Vancouver has been using both size auto- 
mobiles for the last few years. Our experience is that the present North 
American compact size automobiles have f?iven satisfactory performance at a 
lower cost. In addition the cost of the compact automobiles versus the full 
size automobile are less by $250 each to $1000 each, depending upon manufacturer. 
This report recommends the purchase of compact automobiles (Item 2) for our 1979 
Police and Fire Department requirements. Item 3 for full size automobiles, is 
not being considered. 

ITEM 2 - COMPACT AUTOMOBILES 

Ten bids were received for this item. Bid No. 1 from Richport Ford Ltd. was 

withdrawn. Bid No. 2 from Eagle Ford Ltd. (at $5569.60), Bid No. 3 from 

Dave Buck Ford Ltd. (at $5690) and Bid No. A from Dominion Ford Ltd. (at $5727.10) 

all offered the Ford Fairmont automobile which does not meet specifications as 

follows: 

- heavy duty front bucket seats are not offered 

- remote control right-hand mirror is not offered 

- limited slip rear axle is not offered 

Bid No. 5 from Lakeview Chrysler for a Pljmouth Volare (at $5931) meets 
specifications but is not being recommended. Bid No. 6 from Brentwood Dodge for 
a Dodge Aspen (at $5938.30) is being recommended because this bid offers 15 inch 
wheels and tires. The larger wheels and tires will provide: 

1) improved rear brake drum cooling which will reduce problems caused by 
overheated brake drums 

2) longer tire life 

3) standardization of wheel size with the other units in the fleet. This 
will contribute to both maintenance cost savings and safety. 

The extra cost, $7.30 each ($445.30 for 61 autoaobiles) , of Bid No. 6 over 

Bid No. 5 is more than offset by the savings in operating and maintenance costs 

that will be realized. 

Prices for alternate rear axle ratios were requested. Chrysler and General Motors 
both offered an alternative rear axle ratio. A lower geared rear axle ratio will 
provide improved acceleration but reduce top speed. For our use we are more 
concerned about rate of acceleration than top speed. Bid No. 6 offered a lower 
geared rear axle at an optional cost of $17.10 per unit which is included in all 
automobiles requested in this report. 
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MANAGER'S REPORT, JANUARY 19, 1979 (FINANCE; A7-2) 


Clause #1 continued: 


The City Engineer, Purchasing Agent, Chief Constable and Fire Chief recommend 
acceptance of the bid to offer the best value. Bid No. 6, from Brentwood Dodge Ltd., 
for the supply of 61 Dodge Aspen four-door sedans at a total cost of $364 601.45 
($5938.30 each plus $17.10 each for alternate rear axle ratio, plus $78.85 each 
for two-tone black and white paint on 29 units, plus $40 each for two-tone red and 
white paint on 5 units, less $129.40 each for heavy duty bench seats on 9 units) 
plus 5% Provincial Sales Tax." 

The City Manager RECOMMENDS that the above recommendations of the City Engineer, 
Purchasing Agent, Chief Constable and Fire Chief be approved. 


2. Ground Lease between City and Frank Stanzl 
Construction Ltd. - Air Space Parcel 1 of 
Lot 7, False Creek, Plan 6, and 
Ground Lease between City and Creek Village 
Building Co-operative Association - Lot 8, 
False Creek, Plan 16003 


The Director of Legal Services reports as follows: 

"The lessees of the above mentioned adjoining lands have 
erected buildings thereon as required by the terms of 
the leases. Recently it was discovered that each of 
the lessees required easements over the other's lands 
in order to gain access to the public streets. The 
obligations of the City as party to these easements 
are negligible. To expedite the registration of 
the above mentioned ground lease to Frank Stanzl 
Construction Ltd. , it was necessary to execute these 
easements on behalf of the City prior to approval. It 
is recommended that the execution of these easements be 
now ratified. " 


The City Manager RECOMMENDS that the foregoing recommendation of 
the Director of Legal Services be approved. 


3. Tender No. 39-78-5 - Truck Chassis 


The City Engineer and Purchasing Agent report as follows: 

"Tenders for the above were opened on November 27, 1978 and referred to the City 
Engineer and Purchasing Agent for report. 

Funds for these purchases are provided in the Truck Replacement Account. The 
5% Provincial Sales Tax is in addition to all prices shown in this report. 

The bid numbers refer to the order of the bids in ascending order of price. A 
working copy of the bid tabulation is on file in the Office of the Purchasing 
Agent. The tender called for prices on 18 different items and this report 
deals with four items. Items 14, 15, 17 and 18. 

Item No. 14 - Cab & Chassis - GVW 10 880 kg 
Three bids were received for this item. 

Bid No.l from Westminster Chevrolet Oldsmobile Ltd. does not meet specifications. 
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MANAGER'S REPORT, JANUARY 19, 1979 (FINANCE: A7-3) 

Clause #3 continued ; 

Bid No. 2 from International Harvester Ltd. meets specifications and is accept- 
able. In addition to the standard chassis as specified, prices were called for 
alternate chassis components. The trucks recommended are equipped as follows: 

a) 9 units equipped with: 

- 6 man crew cabs @ $1404.00 

- 14" diameter heavy duty clutch @ $40.00 

- engine inspection hatches @ $84.00. 

The crew cab is required for the job function of the trucks. 

b) 1 unit equipped with: 

- 5 speed manual transmission @ $203.00 

- 14" diameter clutch @ $40.00 

- engine inspection hatches @ $84.00 

- 102 inch cab axle spacing @ $38.00. 

The 5 speed transmission and 102 inch cab axle dimension are required to 
suit the job function of the truck. 

The City Engineer and Purchasing Agent recommend acceptance of the low bid to 
meet specifications. Bid No. 2, from International Harvester Co. for the supply 
of ten International model 1724 cab and chassis at a total cost of $116 027 
($10 191 each plus $40 each for H.D. clutch, plus $84 each for engine hatches, 
plus $1 404 each for crew cab on 9 units, plus $38 for 102" CA on one unit, plus 
$203 for 5 speed transmission on one unit) plus 5% Provincial Sales Tax. 

Item No. 15 - Cab & Chassis - GVW 15 000 kg 

Two bids were received for this item, and the low bid from International 
Harvester Ltd. meets specifications and is acceptable. In addition to the 
standard chassis as specified, prices were called for alternate chassis components. 
The trucks recommended are equipped as follows: 

- diesel engines @ $3109.00 

- heavy duty clutch @ $42.00 

- engine inspection hatches @ $94.00 

- 108 inch cab axle dimension @ $15.00. 

The diesel engine is being recommended in lieu of the specified gasoline engine 
because the fuel savings will more than offset the extra $610 annual cost 
of the diesel engine option. In addition, the engine repair costs should also 
be reduced. 

The City Engineer and Purchasing Agent recommend acceptance of the low bid. 
Bid No. 1, from International Harvester Co. for the supply of 8 International 
model 1824 cab and chassis at a total cost of $147 752 ($15 209 each plus 
$3 109 each for D190 diesel engine, plus $42 each for heavy duty clutch, plus 
$94 each for engine inspection hatches, plus $15 each for a 108" C.A. dimension) 
plus 5% Provincial Sales Tax. 

Item No. 17 - Cab and Chassis - GVW 22 700 kg 

Three bids were received for this item and the low bid from International 
Harvester Ltd. meets specifications and is acceptable. In addition to the 
standard chassis, prices were called for alternate chassis components. The 
trucks recommended are equipped as follows: 

- alternate diesel engine @ $167.00 

- heavy duty clutch @ $89.00 

- engine inspection hatches @ $84.00 

- Silicone Cooling system hoses (3 $148.00. 

The City Engineer and Purchasing Agent recommead acceptance of the low bid. 
Bid No.l, from International Harvester Co. for the supply of 8 International 
model F1954 tandem axle chassis at a total cost of $228 592 ($28 086 each plus 
$167 each for alternate diesel engine, plus $89 each for heavy duty clutch, plus 
$84 each for engine inspection hatches, plus $148 each for silicone cooling 
system hoses) plus 5% Provincial Sales Tax. 
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MANAGER'S REPORT, JANUARY 19, 1979 (FINANCE: A7-4) 

Clause #3 continued: 


Item No. 18 - Tilt Cab and Chassis - GVW 22 OOP kg 

Only one bid was received for this item from International Harvester Co. Ltd. 
The bid meets specifications and is acceptable. In addition to the standard 
chassis as specified, prices were called for alternate chassis components. The 
trucks recommended are equipped as follows: 

two units c/w DT466 diesel at no extra cost 

- two units c/w Cat 3208 diesel (3 $786.00 
sound insulation package @ $77.00 

- silicone cooling system hoses @ $264.00 

- modified 204 inch W.B. chassis (? $1 544.00. 

In 1981/82 we will be purchasing 30 to 40 similar cab and chassis and recommend 
that some alternate engines be tried to determine which make and model of 
diesel engine is best suited for this job application. 

The modified 204 inch wheelbase chassis is required to accommodate the side 
loader refuse packer bodies to be mounted on these chassis. 

The City Engineer and Purchasing Agent recommend acceptance of the only bid, from 
International Harvester Co. for 4 International model COF 1950 tilt cab tandem 
chassis at a total cost of $127 608 ($29 624 each plus $77 each for sound 
insulation package, plus $264 each for silicone cooling system hoses, plus $1 544 
each for the modified 204" W.B. chassis, plus $786 each for two units for the 
CAT 3208 diesel engine) plus 5% Provincial Sales Tax." 

The City Manager RECOMMENDS that the above recommendations of the City Engineer 
and Purchasing Agent be approved. 

FOR COUf^Cil haiOU SEE PA.GE(S)....'..!,§: 
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MANAGER'S REPORT, JANUARY 19, 1979 (PROPERTIES: A-9 - 1) 


PROPERTY MATTERS 


RECOMMENDATION 


1. Lease Renewal - 10 foot portion of lane situated 
1800 Block West 7th Avenue 


The Supervisor of Properties report as follows: 

"City Council, on March 12, 1974 approved a further renewal 
of a 5 year lease at $160.00 per annum, for the 10 foot 
portions of lane adjacent to former Lots 15 and 16, Block 
287, D.L. 526. This lease expires on February 28, 1979 and 
the lessee has applied for a renewal. 

The City Engineer has advised that he has no objection to 
the renewal of this lease for a further 5 years subject to 
the same terms and conditions as the existing agreement. 

Following negotiations, the lessee has agreed to a 5 year 
renewal on these terms at a rental of $38 0.00 per annum. 

It is recommended that the 10 foot portions of lane adjacent 
to former Lots 15 and 16, Block 287, D.L. 526 be leased to 
B.C. Teachers Federation for a 5 year period commencing 
March 1, 1979 at a rental of $38 0.00 per annum, subject to 
the same terms and conditions as contained in the original 
lease dated March 9, 1965." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Properties be approved. 


2. Lease of Portion of the West Side of Granville Street 
South of Beach Avenue (under Granville Street Bridge) 

The Supervisor of Properties reports as follows: 

"Council on March 12, 1974 approved the lease of a portion 
of Granville Street (as shown on Plan LF 6898) to Bordignon 
Masonry Ltd., for storage, until December 31, 1978 at a rent 
of $ 100. 00 per month plus taxes (Total of $139.52 per month 
in 1978) . 

The lessee has asked that the lease be renewed and the City 
Engineer has agreed to a 5 year renewal subject to 12 months 
cancellation. 

After negotiation the lessee has agreed as follows: - 


TERM: 

CANCELLATION: 
RENT: 

RENTAL REVIEW: 
SECURITY DEPOSIT: 
INTEREST ON ARREARS; 

OTHER CONDITIONS: 


5 years from January 1, 1979 

City to have right to cancel on 12 
months notice 

$185.00 per month inclusive of taxes 

Every 235 years to be market rental value 

2 months rent ($370.00) 

City to have right to charge interest 
on arrears of rent 

The same as those contained in the 
previous lease 
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MANAGER'S REPORT, JANUARY 19, 1979 (PROPERTIES: A-9 - 2) 

Clause No. 2 cont'd: 


LEASE AGREEMENT: Satisfactory to the Director of Legal 

Services 

The Supervisor of Properties recommends that the foregoing be 
approved . " 

The City Manager RECOMMENDS that the recommendation of the Supervisor of 
Properties be approved. 


3. Lease of Hartley and Kinross Streets South 
of Kent Avenue South 


The Supervisor of Properties reports as follows : 

"Hartley Street and Kinross Street south of Kent Avenue 
south were leased to Macmillan Bloedel Limited for 21 years 
to October 11, 1978, for access and lumber storage purposes. 

The rent was reviewed in October 1977 and for the period 
October 12/77 to October 11/78 was increased from $2,225.00 
per annum, plus taxes (total rent $4,336.07) to $12,543.00 
per annum plus taxes (total rent $18,999.14). 

The City Engineer and the Director of Planning have agreed 
to a renewal for 10 years and after negotiation, the lessee 
has agreed as follows :- 

TERM - 10 yrs. as of November 1, 197 8 

RENT - $20,000.00 per annum inclusive of taxes 

RENT REVIEW - Every 2h years, and to be market rental value 

CANCELLATION - City to have right to cancel on 12 months 

notice at any time after first 5 years 

OTHER TERMS - Similar to those contained in previous 

& CONDITIONS lease 

LEASE AGREEMENT - Satisfactory to the City Engineer and the 

Director of Legal Services 

INTEREST - City to have right to charge interest on 

arrears of rent." 

The Supervisor of Properties recommends that the foregoing be approved. 

The City Manager RECOMMENDS that the recommendation of the Supervisor 
of Properties be approved. 


4 . Renewal of Lease of Portion of Cromwell Street 
The Supervisor of Properties reports as follows: 

"The East 66' of Cromwell Street lying South of the Vancouver and 
Lulu Island Railway right-of-way was leased to McMillan Bloedel 
Industries Limited for 10 years and 10 months to October 31, 1978 
for access and lumber storage purposes. 

The rent was reviewed in November 1977 and for the period 
January 1 - October 31/78 was increased from $2,496.00 per 
annum plus taxes to $9,989.00 per annum plus taxes (total rent 
$15,409.51) . 

The Director of Planning and the City Engineer have agreed to a 
renewal for 10 years and after negotiation the lessees have agreed 
as follows: 
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Board of Administration, January 1^, 1971 (FINANCE - 1) 

FINANCE MATTERS 

RECOMMENDATION 

1. Municipal Labour Relations Function: 
Greater Vancouver Regional District 

The Greater Vancouver Regional District has forwarded a copy 
of a report dated November 17, 1970, prepared by a Technical 
Sub -Commit tee of the Executive Committee of the District, 
respecting the advisability of the District taking on the 
responsibility for labour relations within the area. 

This report has been endorsed by both the Executive Committee 
and the Administrative Advisory Committee of the Regional 
District Board, and is now being forwarded to all member 
municipalities for study prior to further examination by 
that Board at its January meeting. 

Your Board RECOMMENDS approval of the recommendations contained in 
the report of the Technical Sub-Committee dated November 17, 1970. 

(Copies of the above-mentioned report are circulated for the 
information of Members of Council.) 

INFORMATION 

2. Tender Awards - 
September to November, 1970 

The Purchasing Agent reports as follows :- 

"In accordance with Council policy, during the months of 
September, October and November, 1970, contracts for the 
following supplies were awarded by the Board of Administration: 

U-Bolts Microfilm Readers 

Wire, Cable, Conduit Dump Body Hoists 

Lighting Poles Refuse Containers 

Hopper Type Spreader Body Motorcycle Type Vehicles 

Valance, Legs, Border Merchant & Reinforcing Steel 

(Queen Elizabeth Theatre) Street Lighting Luminaires 

Mobile Radio Equipment Shop Equipment 

Loader Packer Truck l600 Gallon Flusher 
Aerial Ladder 

Copies of the details of these tender awards are circulated." 


Your Board submits the foregoing for the INFORMATION of Council. 
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Clause No. 4 cont'd: 


(PROPERTIES: A-9 - 3) 


Lessee - 


Use - 
Term - 

Cancellation - 
Rent - 

Rent Review - 


McMillan Bloedel Limited 
Timberlands & Properties Division 
1075 West Georgia Street 
Vancouver, B.C. 
V6E 3R9 

In connection with its mill and plant 
operations 

10 years from November 1, 1978 

City to have right to cancel on 12 months 
notice after the first 5 years 

$16,000 per annum inclusive of taxes 

Every 2*5 years and to be market rental 
value 


Interest on Arrears 
of Rent - 


Other Terms & 
Conditions - 


City to have right to charge interest on 
arrears of rent 


Similar to the existing terms and 
conditions. Lease to be satisfactory 
to the Director of Legal Services and 
the City Engineer. 


The Supervisor of Properties recommends that the foregoing be 
approved. " 

The City Manager RECOMMENDS that the recommendation of the Supervisor 
of Properties be approved. 


5. Lease Portion of Kent Avenue, West of Ash Street, 
and North of Right-of-Way 


The Supervisor of Properties reports as follows: 

"A portion of Kent Avenue, West of Ash and North of Right of Way, 
has been leased to Rayonier Canada (B.C.) Limited, (Account 4209), 
at a rental of $1,112.40 per annum plus taxes. The current 5 year 
Xease expired June 30, 1978 and the lessee has requested a renewal 
for a further term of 5 years. 

The City Engineer concurs with a lease renewal of a further 5 

year period subject to a 6-month cancellation clause if the property 

is required for civic purposes. 

After negotiations the following agreement has been reached: 


TERM: 


LESSEE: 


USE: 


RENT: 


RENTAL REVIEW: 


CANCELLATION: 


July 1, 1978 to June 30, 1983 

Rayonier Canada (B.C.) Limited 

Parking and lumber storage 

$6,357.64 per annum including taxes 

Every 2H years and to be market 
rental value 

Lessor may cancel at any time by 
giving 6 months notice 
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Clause No. 5 cont'd: 


(PROPERTIES: A-9 - 4) 


INTEREST ON ARREARS: 


ASSIGNMENTS ; Lessee not to assign, sub-lease with- 

out consent, such consent not to be 
unreasonably withheld. If permission 
to assign is granted. City to then 
have the right to charge the then 
market rental value. 

City to have right to charge interest 
on arrears at a rate of 3% above the 
prime lending rate of 3 main chartered 
banks. 

Lessee to carry a minimum of $500,000 
Public Liability Insurance 

Lessee to pay all outgoings 

All of the above conditions plus 
those of the expired lease to pre- 
vail; Lease to be drawn to the 
satisfaction of the Director of 
Legal Services. 

It is recommended that the portion of Kent Avenue, West of Ash 
Street and North of Right-of-Way to be leased to Rayonier Canada 
(B.C.) Limited for a further term of 5 years from July 1, 1978 
to June 30, 1983 at a rental of $6,357.64 per annum; the lease 
agreement to be to the satisfaction of the Director of Legal 
Services. " 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Properties be approved. 


INSURANCE ! 


OUTGOINGS : 


LEASE AGREEMENT: 
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MANAGER'S REPORT 


B 


DATE 


January 18. 1979 


TO: 


Vancouver City Council 

Strata Title Application - Conversion 
2508 - 2510 West 1st Avenue 


SUBJECT : 


CLASSIFICATION : 


RECOMMENDATION 


The Director of Planning reports as follows: 

"An application has been received from T.G. Oliver, joint owner of 
2508 - 2510 West 1st Avenue (Lot C, Block 210, D.L. 526) to 
convert the existing duplex two-family dwelling to Strata Title 
Ownership. 


SITE DESCRIPTION 

The sita is zoned RT-2A Two-Family Dwelling District and the alteration and 
use of the existing dwelling to a duplex was approved under Development Permit 
Application 74468, in August of 1976. An infill development consisting of 
3 units was approved for the easterly portion of the site under Development 
Permit Application 81354 on September 18, 1978. 

The site has a frontage along West 1st Avenue of 100 feet, and a depth of 
118 feet for a total site area of 11,800 square feet. See Appendix 'A' for 
site plan. 


APPLICANT'S SUBMISSION 

The applicant has submitted the following information: 

1. First sheet of a proposed Strata Plan 

2. Statement indicating that only the owners currently live in 
the building. 

3. Building Inspection Report from John D.K. Sproule, Architect 
(See Appendix 'B' ) . 


BACKGROUND 

The applicant has proposed that the development and strata titling of this 
site will proceed in two successive stages under the phased strata provisions 
of Section 42 of the Strata Titles Act. Both phases of this proposed phased 
strata plan would normally be considered only by the Approving Officer. 
However in this instance. Phase One involves the conversion to strata title 
ownership of an existing building which has been previously occupied. Under 
the City of Vancouver Strata Title Regulations, Council approval is required. 

Phase Tv/o of this proposed phased strata plan will require approval of the 
Approving Officer only. 


DIRECTOR OF PERMITS AND LICENSES 

With regard to the condition of the building, the Director of Permits and 
Licenses reports as follows: 


The plumbing and gas installations are satisfactory but the 
Electrical and Building Inspectors report that some work must 
be carried out prior to final approval.' 


See Appendix 'C for the list of work which must be carried out. 


DIRECTOR OF SOCIAL PLANNING 


With rt ^ard to the occupancy of the building, the Director of Social Planning 
repc^.. as follows: 

'The Social Planning Department has no objections to the Strata 
Title Conversion application for 2508--2510 West 1st Avenue.' 


RECOMMENDATION : The Director of Planning with the concurrence of the 

Director of Permits and Licenses and the Director of 
Social Planning recommends that: 


This application be approved, thereby permitting the conversion 
of the premises at 2508-2510 West 1st Avenue (Lot C, Block 210, 
D.L. 526) to Strata Title Ownership consisting of two strata 
lots, subject to the following condition: 

A. That a Certificate of Approval (Form No. 10) shall not be 
issued by the Approving Officer until this building 
substantially complies with the applicable City By-laws to 
the satisfaction of the City Building Inspector at no cost 
to the City. " 


The City Manager RECOMMENDS that the foregoing recormiendation of the Director of 
Planning be approved. 


FOR 


COUNCIL ACTION SEE PAGE(S).J.d...-. 
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MANAGER'S REPORT 


DATE January 22, 1979 


TO: 


VANCOUVER CITY COUNCIL 


SUBJECT : 


FREEBUS 


CLASSIFICATION: 


RECOMMENDATION 


The City Engineer reports as follows : 
" BACKGROUND 

At its December 12, 1978 meeting, Council reviewed the first year's FreeBus 
operation and possible funding options for continuation of the service in 1979. 
As a result. Council approved the following motion: 

'Continue funding the FreeBus operation from January 1, 1979 to April 1, 
1979. City staff initiate discussions with UTA and GVRD to take over 
the service on April 1, 1979 on a negotiated cost-sharing basis. Funding 
of the service between January 1 and April 1, 1979 will be cost-shared 
between the downtown merchants and the City. If an acceptable cost- 
sharing formula is not achieved by January 31, 1979, the FreeBus service 
will be cancelled from February 1 to April 1, 1979.' 

Discussions have been held with the downtown merchants and the Downtown Business 
Association (DBA) in an attempt to develop a suitable cost-sharing formula for 
January', February and March. A proposal was submitted by the DBA to the Finance 
Committee to use a share of the Downtown Parking Corporation revenues to fund the 
merchants' share of the cost. The proposal provided that the merchants contribute 
$18 000 of the $54 000 total three-month cost, which is proportionally the same as 
the 1978 cost-sharing formula. The Finance Committee received the DBA proposal 
and it was noted that: 

1. DPC revenues are committed to the funding of two approved garage facilities 
in Gas town and Block 34, as well as a facility approved in principle for 
Chxnatown; such use of the DPC funds would reduce the City's funds for the 
garages and would require replacement from City sources . 

2. The Director of Legal Services noted that, under the terms of the DPC-City 
contract, DPC revenues probably could not be used for a FreeBus operation. 

In view of the fact that the Finance Committee discussion occurred on January 18, 
the DBA has not had enough time to develop an alternative proposal for fimding 
FreeBus prior to the last Council meeting in January. As a result, the DBA is 
requesting that Council consider a delay in terminating FreeBus January 31st 
pending a possible new proposal for merchant fimding for the first Council meeting 
in February. The merchants are now discussing various options and a meeting of 
the DBA Executive has been scheduled for February 1st. 

The first Council meeting in February is scheduled for the 6th. The DBA request 
would delay a decision by Council on the FreeBus operation for approximately one 
week beyond the January 31st date. The estimated cost of the additional week's 
operation is approximately $5000. 

Discussions have also been initiated with the GVRD and UTA for possible extension 
of FreeBus as a regular transit route commencing April 1, 1979. 

RECOMMENDATION 

The City Engineer recommends the following: 

That a decision on the FreeBus operation be delayed beyond January 31st 
pending a report by the DBA at the Council meeting of February 6, 1979." 


The City Manager RECOMMENDS that the foregoing recommendation of the City Engineer 
be approved. 

FOR COUf^ClL ACiiCN SEE PAGE(5),./i.L„. — 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


JANUARY 11, 1979 


A meeting of the Standing Committee of Coiancil on Community Services 
was held on Thursday, January 11, 1979, in Committee Room No. 1, 
Third Floor, City Hall, at approximately 1:30 P.M. 


PRESENT ; Alderman Gerard, Acting Chairman 
Alderman Bellamy 
Alderman Little 

Alderman Marzari (Clauses 2 to 9) 
ABSENT ; Alderman Rankin 
COMMITTEE CLERK: H. Dickson 


RECOMMENDATION 

1. Recorded Vote in Committee 

Normally, a recommendation from any Standing Committee to 
Council appears in the Committee minutes as a unanimous recom- 
mendation UNLESS a member of that Committee requests it be 
recorded in the Committee minutes that he voted against a 
particular recommendation. 

At the March 23, 1978 Community Services Committee meeting, 
two members could not agree on how one of them had voted on an 
item at a previous meeting and the Committee recommended: 

"THAT there be a recorded vote on all matters 
considered at all future meetings of the Commianity 
Services Committee." 

There was brief discussion on whether the Committee should 
continue the practice of a recorded vote on all matters and the 
Committee felt this was not necessary; that it should revert 
to the practice as contained in the Procedure By-law that there 
be a recorded vote only if any member of the Committee so requests. 

Following discussion, it was 

RECOMMENDED 

THAT the Community Services Committee discontinue 
the practice initiated in April 1978 of a recorded 
vote on all matters considered by the Committee and 
revert to the practice contained in the Procedure 
By-law. 


INFORMATION AND RECOMMENDATION 

2. Sale of Surplus City Furniture and Equipment 
to Non-Profit Organizations 

Subject to certain procedures and guidelines. City Council, 
on April 23, 1974, authorized the Committee to approve the sale 
of surplus City furniture and equipment with an auction value 
grieater than $300.00 and for which the City has no further use, 
to non-profit organizations for a nominal sum. 



Continued . 
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Clause No. 2 Continued 

The Committee had before it for consideration forms 
containing requests for surplus City furniture as follows 
(copies circulated) : 

a) West Coast Environmental Law Research for 

furniture and equipment valued at $460.00; 

b) Carousel Childrens Theatre for 

furniture and equipment valued at $500.00; 

c) Touchstone Theatre Company for 

furniture and equipment valued at $334.00; and 

d) Coast Foundation Society for 

furniture and equipment valued at $525.00. 

During discussion, the Committee noted it was helpful 
that each form submitted to the Committee by the Director of 
Social Planning was accompanied by a letter from each organiza- 
tion providing some additional details on their particular need 
for furniture. 

However, the Committee felt that the form should be revised 
to include a resume of the activities of the organization request- 
ing surplus City furniture, the need of the organization for 
surplus City furniture, and a brief comment and recommendation 
from the Director of Social Planning. 

A spokesman from the Social Planning Department appearing 
before the Committee on this matter advised that the City's 
supply of surplus furniture is now exhausted; that the City's 
seven-year furniture replacement program has been completed. 

In response to a question from the Committee, the Social 
Planning representative indicated that if the organization goes 
out of existence, the furniture reverts back to the City. 

Following discussion, it was 

RESOLVED 

THAT the Committee approve of the sale of surplus 
City furniture and equipment in accordance with the 
procedures and guidelines adopted by Council on 
April 23, 1974, as follows: 

a) $460.00 worth of surplus City furniture and 
equipment to West Coast Environmental Law 
Research for $48.30; 

b) $500.00 worth of surplus City furniture and 
equipment to Carousel Childrens Theatre for $52.50; 

c) $334.00 worth of surplus City furniture and 
equipment to Touchstone Theatre Company for $35.07; 

d) $525.00 worth of surplus City furniture and 
equipment to Coast Foundation Society for $55.13. 


Continued 
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Clause No. 2 Continued 
and it was 
RECOMMENDED 

THAT the form submitted to the Community Services 
Committee by the Director of Social Planning con- 
taining requests of non-profit organizations for 
surplus City furniture and equipment be revised 
to include a resume of the activities of any 
organization requesting surplus City furniture, 
the need of the organization for surplus City 
furniture, and comment and recommendation by 
the Director of Social Planning. 


RECOMMENDATION 

3. Liquor Permit Application - 12 50 Davie Street 
Development Permit Application No. 82444 

The Committee had before it for consideration a Manager's 
report dated December 7, 1978, on an application by Mr. R. Deven- 
port for Carson's Restaurant for Development Permit Application 
No. 82444 at 12 50 Davie Street. In the report, the Director of 
Planning commented as follows : 

'The above noted Development Permit Application has been filed to use 
a portion of the main floor of the building as a holding bar area, in 
conjunction with the approved restaurant. 

This development is situated on the south side of Davie Street, east 
of Jervis Street. 

The proposed holding bar development will provide an assembly area of 
approximately 260 square feet (6% of the floor area of the restaurant) . 
The seating capacity of the dining area is 96 and the proposed seating 
area for the holding bar is 14. 

The Liquor Control and Licensing Act permits up to 25% of the total 
seating available in the dining area (maximum 50) as seating for a 
holding bar. In accordance with the Act, the applicant is permitted 
a maximum of 24 seats. 

No complaints have been received from the Health Department. The Police 
Department has recommended favourable consideration. 

The Director of Planning is prepared to approve this Development Permit 
Application, but before making a final decision, is referring the 
application to City Council through the Standing Committee on Community 
Services for consideration of the new liquor outlet. ' 


Appearing before the Committee on this matter were Mr. Carson 
Phillips, applicant, and a representative of the Planning Depart- 
ment. 

During discussion it was pointed out by the applicant that 
under City regulations he is permitted a holding bar with a 
seating capacity of twenty-four persons but his application is 
for a seating capacity of fourteen persons. 

The Planning Department spokesman advised the Committee the 
application complies with all City regulations and the Director 
of Planning has no objection. 


(I - 3) 


Continued 
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Clause No. 3 Continued 

Following discussion, it was 
RECOMMENDED 

THAT the Director of Planning be advised that Council 
has no objection to the issuance of Development Permit 
Application No. 82444 to Mr. R. Devenport to use a 
portion of the main floor of the building at 1250 
Davie Street as a holding bar, in conjunction with the 
approved restaurant. 


4. Liquor Permit Application - 1240 Homer Street 
Development Permit Application No. 82481 

The Committee had before it for consideration a Manager's 
report dated December 7, 1978 on the application of Mr. M. R. 
MacKinnon for the Yaletown Inn for Development Permit Application 
No. 82481 at 1240 Homer Street. In the report the Director of 
Planning commented as follows: 

"The above noted Development Permit Application has been filed 
to use a portion of the main floor of the building as a holding 
bar area, in conjunction with the proposed restaurant. 

This development is situated on the east side of Homer Street, 
south of Davie Street. 

The proposed holding bar development will provide an assembly 
area of approximately 240 sq. ft. (10% of the floor area of 
the restaurant). The proposed seating capacity for the dining 
area is 78 and the proposed seating area for the holding bar is 
20. 

The Liquor Control and Licensing Act permits up to 25% of the 
total seating available in the dining area (maximum 50) as 
seating for a holding bar. In accordance with the Act, the 
applicant is permitted a maximum of 20 seats. 

No complaints have been received from the Health Department. 
The Police Department has recommended favourable consideration. 

The Director of Planning is prepared to approve this Development 
Permit Application subject to revised drawings being submitted 
to comply with all City and Provincial Regulations, but before 
making a final decision, is referring the application to City 
Council through the Standing Committee on Community Services 
for consideration of the new liquor outlet." 


Appearing before the Committee on this matter was a spokesman 
from the Planning Department. 

Following brief consideration, it was 

RECOMMENDED 

THAT the Director of Planning be advised that Council 
has no objection to the issuance of Development Permit 
Application No. 82481 to Mr. M. R. MacKinnon to use a 
portion of the main floor of the building at 1240 Homer 
Street as a holding bar area in conjunction with the 
proposed restaurant. 


Continued 
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5. Development Permits for Holding Bars 

During discussion by the Committee this day of two Manager's 
reports on development permit applications for holding bars in the 
City, concern was expressed on whether such holding bars are 
actually used as holding bars and the lack of any control to ensure 
that customers at holding bars do in fact proceed into the adjacent 
restaurant for a meal. 

It was noted, however, by one member of the Committee that 
there is a surveillance of holding bar operations both by the 
Liquor Control & Licensing Branch and by the Fire Marshal, and 
any additional regulations which might be imposed by the City 
would be an imposition on the operators and the customers of 
holding bars . 

Concern was also expressed that the proliferation of holding 
bars in restaurants throughout the City is adding to the total 
seating capacity of licensed premises in the City and interest 
was expressed by the Committee on any changes in the City's total 
seating capacity of licensed premises since a report on this 
subject was prepared for the Committee nearly two years ago, and 
it was felt the Committee should ask for a follow-up report. 

The Deputy City Manager inquired whether the Committee wishes 
to continue to deal with reports on development permits for 
holding bars, pointing out that dozens of these had been examined 
by the Committee and not one has ever been turned down. 

The Committee felt it should be kept aware of the numbers of 
holding bars being approved and their seating capacity, and it was 
also noted that on one or two occasions, such reports were for 
holding bars with a proposed seating capacity above the limit 
imposed by the Liquor Control & Licensing Branch. The Committee 
felt such marginal cases should be referred by the Director of 
Planning to the Committee. 

Following discussion, it was 

RECOMMENDED 

A. THAT the Director of Permit & Licenses be requested 
to review the report on total seating capacity of 
licensed premises in the City and report to the 
Community Services Committee on the total number of 
seats in licensed premises as it was when this 
matter was last reported to the Committee and as 

it is now. 

B. THAT the Director of Planning be authorized to 
approve development permit applications for holding 
bars which are clearly within the regulations of 
both the City and the Liquor Control & Licensing 
Branch, and that the Director of Planning report 
every three months through the City Manager to the 
Committee on the number of holding bars approved 
and their seating capacities; 

FURTHER THAT the Director of Planning report 
through the City Manager to the Committee on 
"marginal" development permit applications for 
holding bars or where concern is expressed by 
the Chief Constable. 


Continued 
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Board of Administration, January I4., 1971 


(FINANCE - 2) 


RECOMMENDATIONS 


3. 


Tender # 12-70-1 

Fire, Police, Pound Uniforms, 

Overcoats and Raincoats 


The Purchasing Agent, Chief Constable and Fire Chief report as follows :- 

"Tenders for the above supplies were opened by your Board on 
December 7, 1970. 

RECOMMENDATION - 

The City Purchasing Agent, Chief Constable and Fire Chief 
RECOMMEND acceptance of the only bid received, submitted by 
Gordon Campbell Limited, for the supply of uniforms, over- 
coats and raincoats, for a 12-month period, at a total 
estimated cost of $127,812.02 plus provincial tax. The 
uniforms will be manufactured by union labour in Vancouver. 

The Fire and Police uniforms are covered by union agreement 

and early ordering will satisfy the union request that deliveries 

be made by July 15, 1971. 


The City Pound is not covered by a similar union agreement, 

but, as the cost of Pound uniforms is less than 1% of the 

total contract price ($821.09 plus S% tax), we believe it 

should be awarded at the same time as the other items and 

have, therefore, included this amount in the above recommendation. 

If Council approves the awarding of this contract, the necessary 
funds, totalling $127,812.02 (plus S% tax), will be included 
in the 1971 Revenue Budget." 


Your Board 

RECOMMENDS that the recommendation of the Purchasing Agent, Chief 
Constable and Fire Chief be approved subject to S% Provincial Sales 
Tax and contract satisfactory to the Corporation Counsel. 


Cash Shortages & Overages 


The Director of Finance has submitted a report setting out 
the following cash shortages and overages as reported by the 
Departments for the year 1970: 


Overages 


Shortages 


City Treasurer & Collector 
Provincial Courts, Vancouver 
Vancouver Police Department 
Planning Department 


$1,119.75 
23.00 


$ 71+4.22 


I|.7 .00 
6.00 
6.1I8 


$1,11+2.75 


$ 803.70 


The Director of Finance advises that the overages of $l,ll|.2.75 
listed above have been deposited with the City, and, as 
requested by him. 


Your Board RECOMMENDS that authority be granted to adjust the shortages, 
$803.70, in the cashiers' accounts. 
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Report to Council (1-6) 
Standing Committee of Council on Community Services 
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6 . Windmill Cabaret re Overcrowding 

The Committee had before it for consideration a Manager's 
report dated December 8, 1978, in which the Fire Chief reported 
as follows: 

"At the September 28th meeting of the Community Services 
Conmittee, a report was given by the Fire Department on 
the status of cabarets in the City. The Conmittee also 
received a report from the Police Department regarding 
overcrowding at the Windmill Cabaret, 1047 Granville 
Street, on the evenings of August 31st and September 1st, 
1978. 

Mr. M. Klepl, operator of the Windmill Cabaret, appeared 
before the Committee to answer this complaint. 

The Conmittee then asked that further checks be made by the 
Fire and Police Departments and a follow-up report be made. 

The Fire Warden's Office was given a copy of a police report 
stating a routine check was made by them on November 14, 
1978 at 0045 hours, where they estimated the premises were 
overcrowded with 140 to 150 patrons. The capacity of the 
cabaret is 106 persons. The Fire Department visited the 
cabaret Friday, December 1, 1978 at 2000 hours and later 
the same evening at 0100 hours. There were about 30 persons 
in the cabaret on the first visit and 80 on the second visit. 
The cabaret was not overcrowded on either of these visits. 

The cabaret will be continually monitored by the Fire 
Department, however, no further action is contemplated at 
this time." 


Appearing before the Committee on this matter was a repre- 
sentative of the Chief Fire Warden. 

Following brief consideration, it was 

RECOMMENDED 

THAT the Manager's report dated December 8, 1978, 
on the Windmill Cabaret regarding overcrowding, 
be received. 


7. Application for Teenage Discotheque - 
1351 West Broadway 

The Committee had before it for consideration a Manager's 
report dated December 7, 1978 (copy circulated) in which the 
Director of Permits & Licenses reported that an application has 
been received from Mr. John Jackson for a license to operate a 
teenage discotheque at 1351 West Broadway. 

The report stated the Police Department has no objection to 
the license being issued and the location meets the guidelines 
adopted by City Council for teenage discotheques and accordingly, 
the Director of Permits & Licenses and the City Manager recom- 
mended approval of the application when the building complies 
with all other City by-laws. 

Appearing before the Committee on this matter were a repre- 
sentative of the applicant and a representative from the Permits 
& Licenses Department. 


Continued 
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Clause No. 7 Continued 

During discussion two members of the Committee advised they 
had been opposed to Council's adoption of the regulations for 
teenage discotheques and a third member of the Committee expressed 
a desire for additional information on the application. 

The Committee felt it should obtain information from the 
Chief Constable regarding teenage discotheques, and the spokesman 
from the Permits & Licenses Department reminded the Committee that 
representatives of the Police Department had expressed support 
when Council adopted the regulations for teenage discotheques. 

It was also pointed out that City Council has only approved 
one previous application for a teenage discotheque and this 
establishment is not yet operating. 

Following further discussion, it was 

RECOMMENDED 

THAT the Manager's report dated December 7, 1978, on 
the application of Mr. John Jackson for a license to 
operate a teenage discotheque at 1351 West Broadway, 
be tabled pending a report from the Chief Constable 
on teenage discotheques generally, including the 
experience of other municipalities with such establish- 
ments . 


8. Progress Report on Fire By-law 

Upgrading Program - Hotel Vancouver 

The Committee had before it for consideration a Manager's 
report dated December 11, 1978 (copy circulated) in which the 
Fire Chief reported that progress reports 9 and 10 on the upgrading 
program at the Hotel Vancouver have been received and that reason- 
able progress is being maintained by the hotel owners to upgrade 
the building. 

Appearing before the Committee on this matter was a repre- 
sentative of the Chief Fire Warden. 

Following brief discussion, it was 

RECOMMENDED 

THAT the Manager's report dated December 11, 1978, 
on the fire by-law upgrading program at the Hotel 
Vancouver, be received. 


9 . Review of Admitting Policies of Cordova House 

The Committee had before it for consideration a Manager's 
report dated December 12, 1978, in which the Director of Civic 
Buildings reported as follows: 


"During discussion of a Manager's Report on Cordova 
House at the Council meeting on Tuesday, October 3, 
1978^ a request was made that the Community Services 
Committee review the admitting policies of Cordova 
House . 


Continued . . . 
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Clause No. 9 Continued 

" The criteria for admission have been reviewed by the 
Advisory Committee to Cordova House which was formally 
recognized by City Council at its meeting of December 
m, 1976. At this time, approval was given for continu- 
ance of the Advisory Committee's suportive role by: 

1. Assisting in Development of policy for 
the residence. 

2. Supporting the Administrator in dealing 
with matters of interagency cooperation. 

3. Assuring that Cordova House remains a 
"Hard to House" facility. 

M. Assisting in the selection of staff. 

5. Participating in the referral procedures 
and assisting in the selection of resi- 
dents . 

The residents are referred to Cordova House by workers 
from various agencies. The Residents Selection Committee, 
a sub-committee of the Advisory Committee, meets with the 
referring workers on a monthly basis or more frequently, if 
required, and makes the selections. 

The criteria for admission are as follows: 

1. The kind of individual to refer to Cordova 
House is one who: 

a. Has a history of NOT being able to 
function in prior housing placements. 

b. Has lived in the Downtown Eastside 
Area for approximately 12 months - 
will have first priority. 

c. Wants to move into Cordova House 
(Not taking involuntary admissions.) 

2. Adults with various problems are housed, 
provided that they have been assessed and 
accepted by Long Term Care. However, a 
limit of a maximum of 20 residents with 
psychiatric problems has been set. 

3. Alcoholic individuals must be in a de- 
toxified state prior to admission. " 


Appearing before the Committee on this matter were the 
Acting Director of Civic Buildings and a member of his staff. 

During discussion it was noted that because of the nature of 
persons housed at Cordova House, staff do encounter difficulties. 

The Committee inquired whether persons being admitted to 
Cordova House are of the "hard to house" type and that tenants 
more easily managed are not being admitted. 


Continued . . . 
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Clause No. 9 Continued 


The Acting Director of Civic Buildings pointed out there has 
been some difficulty in filling the position of manager of 
Cordova House and he suggested there could be a further report 
after a new manager has been appointed and gained some "on-the- 
job" experience. 

It was also indicated to the Committee that Cordova House 
is continuing to accept persons of a "hard to house" nature. 

Following discussion, it was 

RECOMMENDED 

A. THAT the Manager's report dated December 12, 
1978, on the admitting policies of Cordova 
House, be received. 

B. THAT the Director of Civic Buildings be 
requested to report further to the Community 
Services Committee following the appointment 
of a permanent manager of Cordova House. 


The meeting adjourned at approximately 2:15 P.M. 



REPORT TO COUNCIL 
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A meeting of the Standing Committee of Council on Finance 
and Administration was held on Thursday, January 11, 1979, at 
approximately 3:30 p.m., in Committee Room No. 3, third floor. 
City Hall. 


PRESENT! 


ALSO 
PRESENT ! 

CLERK: 


Alderman Puil (Chairman) 
Alderman Ford 
Alderman Gerard 
Alderman Little 
Alderman Marzari 
Mayor Vol rich 


Alderman Boyce 
G. Harden 


RECOMIffiNDATION 

1 . Capital Financing Fund 

On April 18, 1978, City Council passed the following 
motion as part of its consideration of the 1978 operating 
budget: 

"THAT $2 million be placed in a special reserve for 
assisting the City's borrowing program to be reported 
on in detail by the Director of Finance." 

The Committee considered the attached Manager's report dated 
January 8, 1979, wherein the Director of Finance reported on 
establishing a Capital Financing Fund to assist the City's 
borrowing program. The report gives details on borrowing strategies. 
Provincial Grants for sewerage and water expenditures, the Capital 
Financing Fund, rules governing the Fund, establishing the Fund 
and expanding the Fund. 

Following discussion, it was 

RECOl-IMEUDED 

A. THAT City Council establish the Capital Financing Fund 
subject to the following eight rules: 

(i) Council approval required for the transfer of additional 
assets to the Fund. 

(ii) Council approval required for extraction of assets 
(i.e. reducing the assets) from the Fund. 

(iii) The Fund may hold cash, and securities of the City of 
Vancouver, or short-term investments as allowed under 
Section 260 of the Charter. 

(iv) The Fund may sell or transfer securities held by it, 
for value, to other funds of the City, such as the 
Sinking Fund. 

(v) The Fund may purchase lawful securities from the City's 
other funds . 

(vi) The Director of Finance shall seek from Council each 

year the delegated authority to invest the funds of the 
Fund, similarly to the authority delegated for the 
City's other funds. 

cont'd. . . . 
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(vii) The Fund shall receive the income generated by its 
investments and shall be entitled to interest on 
cash balances of this Fund held by the City (i.e. 
inter-fund balances) . 

(viii) The Fund has no borrowing authority. 

B. THAT $2 million provided for this purpose in the 1978 
Revenue Budget be transferred into the Fund, plus interest 
from July 1, 1978. 

C. THAT up to $2 million of the 1978 Revenue Surplus be 
transferred to the Fund insofar as this may be allowed 
under the new Provincial rules affecting the 1979 
Revenue Budget. 

D. (i) That the 1979 Revenue Budget provision for debt charges 

be reduced by an amount equal to the capital value of 
the Debt Charges Equalization Fund. The capital value 
to be established as the value of the Fund as at 
March 31, 1979; 


(ii) That the amount as determined in D(i) (estimated to be 
$3,500,000) be approved in the 1979 Revenue Budget as 
an appropriation to the Capital Financing Fund; 

(iii) That the capital value of the Debt Charges Equalization 
Fund, as determined above, be transferred to the 1979 
Revenue Budget to support debt charges ; and 

(iv) That the accounting for the above transaction be done 
upon approval of the 1979 Revenue Budget and be 
effective March 31, 1979. 


E. TIIAT the Director of Finance, in consultation with the City 
Manager, be authorized to invest the funds of the Capital 
Financing Fund as such funds become available, and to vary 
the investments allowed under Section 260 of the Charter 
and the rules set out in this report. 

F. THAT the foregoing recommendations be subject to the 
necessary legal clearances. 


2 . Departmental Review - 
City Clerk's Office 

The Committee considered the attached Manager's report 
dated January 9, 1979, concerning a departmental review of the 
City Clerk's Office. There has been a formal review of eleven 
departments and it was questioned whether or not the Committee 
wished to proceed with a formal review of all or portions of 
the City Clerk's Department. 

The report advises that in making a decision on this matter. 
Council should consider the following points: 

(i) The cost and time involved in such a departmental 

review is not trivial. Other departments spent from 
14 to 200 man-days on this exercise. 

(ii) Nonetheless, virtually all departments felt in retro- 
spect that the exercise was worthwhile and produced 
insight into their operations and a reference document 
that will be valuable for some to come. 


cont'd. 
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Clause Ho. 2 cont'd 

(iii) Council members will be particularly familiar with 
functions of the City Clerk's Office such as 

- secretarial service to Aldermen 

- clerking of Council and Committee meetings 

- record keeping of past Council and Committee actions 

- information services to the public. 

(iv) Council will be less familiar with the operations 
and budgets of 

(a) the Archives Division $266,000 (in 1978) 

(b) Elections and By-law voting 295,000 (biennially) 

(c) the Voters' List Division 253,000 (much less in 


During discussion, it was agreed that the reviews have been 
beneficial to the departments and has increased Council's under- 
standing of their operations, and it was 

RECOMI-IENDED 

A. THAT a formal review of the whole City Clerk 
Department be proceeded with in 1979. 

B. THAT the Director of Finance report on funding 
required. 


The meeting adjourned at approximately 4:20 p.m. 


off-years ) 
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PART REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


JANUARY 18, 1979 


A meeting of the Standing Committee of Council on Planning 
and Development was held in the No. 2 Committee Room, Third Floor, 
City Hall, on Thursday, January 18, 1979 at approximately 1:30 p.m. 


PRESENT 


Alderman Harcourt, Chairman 
Alderman Boyce 
Alderman Ford 
Alderman Kennedy 
Alderman Puil 


ALSO 
PRESENT 


Alderman Little (Item 1) 


CLERK TO THE 
COMMITTEE 


M. L. Cross 


RECOMMENDATION 

1 . Chinatown Streetscape Improvement Project 

The Committee considered a report of the City Manager dated 
January 11, 1979 (copy circulated) forwarding a report of the 
Director of Planning and City Engineer dated January 5, 1979 (on 
file in the City Clerk's Office). 

Mr. M. Kemble, Chinatown Planner, with the aid of conceptual 
drawings outlined the design elements of the proposed streetscape 
improvements to three blocks of Pender Street between Carrall Street 
and Gore Avenue plus portions of the adjoining side streets. The 
design was completed by City Staff in conjunction with the Consultant. 
Mr. Kemble noted that most of the issues associated with the 
project have already been resolved with the exception of the street 
lighting issue which will be reported separately. 

The report notes that City Council has previously reviewed 
proposals for improvements to Pender Street during the past 2 years. 
Of prime importance was a decision by Council on July 11, 1978 to 
limit the total project cost to approximately $700 000 and an announce- 
ment by the Provincial Government on December 12, 1978 that a contri- 
bution of $200 000 would be made to the project. The balance of the 
capital cost of $500 000 will be borne by the affected property 
owners and the City. Two cost sharing options are suggested: 


(a) Property Owner - $300 000 - (60%) 
City - $200 000 - (40%) 

(b) Property Owner - $333 000 - (67%) 
City - $167 000 - (33%) 


The additional City funding required would be $138 000 in (a) 
and $105 000 in (b) . This amount would have to be funded from 1979 
Supplementary Capital. 


cont'd. . 
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Clause No. 1 cont'd : 

Mr. R. Young, Chairman of the Chinatown Historic Area Planning 
Committee, advised that at a meeting on January 17, 1979 to which 
property owners and interested merchants within the project area 
were invited, a cost sharing split of 50% property owners - 50% 
City, i.e. $250 000 each, was suggested. Most merchants and 
property owners favoured this option (copy of letter dated January 17, 
1979, from Chinatown Historic Area Planning Committee, outlining 
this option is circulated) . 

The Director of Planning and City Engineer have suggested the 
following options for consideration: 

For contribution of City funds and cost sharing ^ith 
participating property owners: 

Project 

Options Total Prov . P.O. ' s City Additional City Funds 

Full project, P.O.'s limited to $300 000 

$700 000 $200 000 $300 000 $200 000 $138 000 

Full project, normal 2/3:1/3 sharing between P.O.'srCity 

$700 000 $200 000 $333 000 $167 000 $105 000 

bearing the increased maintenance costs resulting from 
special street lighting and sidewalk treatment associ- 
l with the project: 

Continuing maintenance costs over and above those estimated for 
new steuidard treatments to be borne by the eiffected property 
owners as an annual assessment on the tax rolls. 

Continuing mainteneuice costs to be borne in full by the City with 
additional fiands of $5 000 - $10 000 (for streets only) 
annually to be provided in the Engineering Revenue Budget. 

(The City Manager recommended that the City accept the 
maintenance expenditure.) 

- For advancing the project local improvement: 

Advancing the local improvement "on the Initiative". 

OR 

F. Advemcing the local improvement on "Special Grovmds" upon repre- 
sentation from the affected property owners. 

Subject to a decision on the foregoing alternatives the 
Director of Planning and City Engineer made recommendations for 
approval of the design proposals, basis of assessment and scheduling 
of the project. 

A member of the Committee moved approval of Options B and C 
but this motion was defeated. 

RECOMMENDED 

A. THAT the remaining capital cost of $500 000 fotr the China- 
town Streetscape Improvement Project be cost s lared as 
follows : 

Property Owner - $300 000 
City - $200 000 

B. THAT continuing maintenance costs be borne in full by the 
City with additional funds of $5 000 - $10 000 (for streets 
only) annually be provided in the Engineering Revenue Budget. 

cont'd. . . . 


OR 


B 


For 
the 
ated 


C. 


OR 


D. 


Part Report to Council 
Standing Committee of Council 
on Planning and Development 

January 18, 1979 (III-3) 
Clause No. 1 cont'd : 

C. THAT the local improvement be advanced on "Spacial Grounds 
upon representation from the affected property owners. 

D. THAT the proposed design generally as illustrated in 
Appendix B of the report of the Director of Planning and 
City Engineer dated January 5, 1979 be approved for 
construction . 

E. THAT the basis of assessment outlined in the report 
whereby the property owners are assessed generally on 
the basis of their project footage plus 1/3 of project 
flankage, be approved. 

F. THAT the Director of Legal Services be requested to 
bring forward the necessary By-law for this local 
improvement project. 

G. THAT the Provincial contribution of $200 000 be applied 
to the total cost of the project, thus reducing both 
the City and property owner shares. 

H. THAT Council approve the necessary 1979 Supplf^mentary 
Capital funds of $138 000 and approval of $61 760 from 
Beautif ication Capital. 

(Alderman Puil wished to be recorded as opposed to Recommenda- 
tions A and B and Alderman Ford wished to be recorded as 
opposed to Recommendation A.) 

2. Schedule of Special Standing Committee on Planning and 
Development Meetings 

The Committee considered a memorandum dated January 9, 1979 
(on file in the City Clerk's Office) prepared for the Cliairman after 
a meeting attended by the Chairman, Vice-Chairman , Deputy City 
Manager and Clerk to the Committee. Some members of tha Committee 
objected to meetings of the Committee being held at othejr than the 
assigned Committee time and the matter was therefore placed on the 
Agenda. 

The Chairman noted that the meetings had been arranged at times 
when other Aldermen could attend if they so wished. 

Representatives of the Planning Department noted that the 
informal meetings were meant to be mainly discussion sessions for 
the presentation of major work programme items to allow Council 
members to give the Department an indication of their concerns about 
the item prior to a documented report being prepared. For presenta- 
tion purposes a xerox copy should suffice but a formal Committee 
meeting would require the printed document. 

The Committee felt that the items on "Challenges oJ' the Central 
Area" and "Planning Department Work Programme" should be discussed 
at regular meetings of the Committee, extended into the lunch hour 
if the Agenda warrants extra time. Draft summary or introductory 
reports could be circulated prior to the meeting with the Planning 
Department providing a detailed presentation at the meeliing. 

The Deputy City Manager cautioned that if there are recommenda- 
tions to be made there should be a follow-up Manager's Report don-^ 
taining other Departmental inputs prior to decisions being made by 
the Committee. 


c;ont ' d. 
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CONSIDERATION 

5. International Union of Local Authorities: 
Congress 

A letter has been received from the International Union of 
Local Authorities advising that it will be holding its 31st 
International Congress in Toronto next July 19th to 23rd. 
1200 delegates from sixty countries are expected. 

The theme of the Congress will be 'The Role of Local Govern- 
ments in the Postering of Social and Economic Development', 
and it is co-sponsored by the Government of Canada, the 
Government of Ontario, and the Municipality of Metropolitan 
Toronto. The CPMM will be acting as agents for lULA and 
co-ordinator of the Congress organization. 

The Conference co-ordinator has invited the Mayor or a repre- 
sentative of the City to attend the Congress. 

It is also suggested that an effective means of identifying a 
large number of Canadian municipalities would be to assemble 
a fleet of buses to serve the delegates on excursions during 
the Congress and to provide for the clear indentif ication of 
a sponsoring city. Therefore the City is requested to sponsor 
a bus for that fleet and organization with publicity material 
to display in or outside the bus. The cost of sponsoring is 
estimated at $300 for the duration of the Conference. Early 
consideration of this matter is requested since sponsorship 
is on a 'first come first served' basis. 

Your Board submits the foregoing request for the CONSIDERATION of 
Council. 

(Copies of the letter from lULA dated December 10, 1970 are 
circulated for the information of Council) 


6. Grants in Lieu of General, School, Hospital and 
Municipal Finance Authority Taxes 

The Director of Finance has reported to your Board as follows: 

"Requests for grants in lieu of taxes have been received from 
the following organizations. 

The Assessment Commissioner has certified the properties will 
be shown as exempt on the 1971 Assessment Roll in accordance 
with Charter provisions, and the Corporation Counsel has con- 
firmed the organizations qualify for this exemption under 
Section 396(c) of the Vancouver Charter. 

These requests for grants in lieu of 1969 and 1970 taxes for 
the period from proof of occupancy or date for first building 
inspection to the date the properties become exempt, are subject 
to Council approval. 

The requests are presented to Council in three sections. 
A. Religious Organizations 

1. First United Spiritualist Church $363.1^.5 

8250 Argyle Street - Lot 20/D, E & F/328 
Church Hall 

Occupied and in use from December 15, ^1969 
Grant to cover period from December l5» 1969 to 

December 3I, 1970. 

continued .../[(. 


Part Report to Council 
Standing Coiranittee of Council 
on Planning and Development 

January 18, 1979 (III-4) 

Clause No. 2 cont'd : 

REC0r4MENDED 

THAT the following schedule for meetings for specific issues 
be adopted: 


January 25th 
February 1st 
February 15th - 

Mid March 


regular meeting time 
"Challenges of the Central Area" 

(skip week) - 12:30 P.M. 

Planning Department 19 79 Work Programme 

special meeting - 7:30 P.M. 
Revisions to Townhouse Guidelines in 
RT-2 and RT-2A District Schedules 

extended regular meeting 
future of local area planning 


The meeting adjourned at approximately 3:25 p.m. 


m muai action see pageis)../.!^,. 


CITY OF VANCOUVER 

REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, February 6, 1979, in the Council Chamber, 
commencing at 2:00 p.m. 


PRESENT ; Mayor Volrich 

Aldermen Bellamy, Boyce, Ford, Gerard, 
Kennedy, Little, Marzari, Puil 
and Rankin 

Aid. Harcourt (4:30 p.m.) 
CLERK TO THE COUNCIL; R. Henry 


PRAYER 

The proceedings in the Council Chamber were opened with 
prayer . 

ACKNOWLEDGEMENT 

The Mayor acknowledged the presence in the Council Chamber 
of Grades 8-10 students from the Byng Satellite Alternate School, 
under the direction of their teacher, Mr. Cavanagh. 

"IN CAMERA" MEETING 

The Council was advised there were matters to be considered ' 
"In Camera" later this day. 

ADOPTION OF MINUTES 

MOVED by Aid. Boyce, 
SECONDED by Aid. Ford, 

THAT the Minutes of the Regular Council Meeting of 
January 23, 1979, with the exception of the "In Camera" portion, 
be adopted . 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Gerard, 

THAT this Council resolve itself into Committee of the 
Whole, Mayor Volrich in the Chair. 

- CARRIED UNANIMOUSLY 


UNFINISHED BUSINESS 


1 . Free bus 

Council on January 23, 1979, deferred a decision on continued 
operation of the Freebus pending a report from the Downtown 
Business Association to Council at today's meeting. 

Before Council this day was a City Manager's Report dated 
February 2, 1979, invhich the City Engineer reported that following 
negotiations with the Downtown Business Association and other 
merchants not represented by this organization, agreement has been 
reached with the merchants to contribute to the cost of operation 
of the Freebus until March 31, 1979. 

The report concluded with the recommendation that the Freebus 
continue to operate until March 31, 1979, and that the merchants' 
contribution of $15,300 be accepted with the City contribution 
of $38,700 to be provided from the 1979 Operating Budget. 


Cont'd 
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UNFINISHED BUSINESS (Cont'd) 

Freebus (Cont'd) 


Also before Council was a report of the Standing Committee on 
Finance and Administration dated January 9, 197 9, on proposals by the 
Downtown Business Association and the Downtown Parking Corporation 
which included funding for the Freebus. The Committee recommended 
that the application from the organizations be received and the 
Downtown Business Association and the Downtown Parking Corporation 
proceed further at their own discretion. 

MOVED by Aid. Rankin, 

THAT the recommendation of the City Manager contained in his 
report dated January 22, 197 9 be approved, and 

FURTHER THAT the recommendation of the Standing Committee 
on Finance and Administration contained in its report of January 18, 
1979, be approved. 

- CARRIED UNANIMOUSLY 


COMMUNICATIONS OR PETITIONS 


1. Hycroft Towers - Strata 
Corporation Council 

in a letter dated January 26, 1979, the Owners' Council of 
Strata Plan VR-90, Hycroft Towers, referred to a development permit 
application by Vladimir Plavsic Group with respect to 2 650 Granville 
Street. 

The Owners' Council requested that if it is anticipated that 
a development permit might be favourably considered they be given 
the opportunity of addressing Council prior to the final decision. 

The City Manager advised that this matter will be considered 
by the Development Permit Board at its meeting on February 19, 1979, 
and if the Development Permit Board approves the application the 
appellants have fifteen days from the date of issuance of the 
development permit to appeal the decision to the Boar4 of Variance. 
The Manager indicated that this is the logical route for the 
delegation to take. 

MOVED by Aid. Puil, 

THAT the City Clerk discuss this matter with the Owners' 
Council of Strata Plan VR-90, Hycroft Towers, and should they 
still wish to appear before Council, their delegation be 
heard . 

- CARRIED UNANIMOUSLY 


2 . Park Board Liaison Alderman 

The Mayor, in a memorandum dated January 30, 197 9, recommended 
that Alderman Helen Boyce be appointed as Council liaison 
Alderman to the Park Board for the year 1979. 

MOVED by Aid. Little, 

THAT the above recommendation of the Mayor be approved and 
the former Council policy on this matter be amended accordingly. 


- CARRIED UNANIMOUSLY 
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3 . Sunday "Closings" 

In a memorandum dated February 2, 1979, the Mayor submitted 
a proposal from the Director of Legal Services on Council's 
resolutions of January 23, 197 9, with respect to Sunday "Closings". 

The Director of Legal Services suggested that the second 
preamble of Alderman Puil's motion of January 23, 1979, be amended 
as it is an incorrect statement. 


It was agreed, and therefore 


MOVED by Aid. Puil, 

THAT the second preamble of Alderman Puil's motion of January 
197 9, be struck out and the following be substituted therefore: 


"AND WHEREAS he has indicated government policy is 
being developed on this subject: ..." 


- CARRIED UNANIMOUSLY 


The motion as amended now reads as follows: 


"THAT WHEREAS the Attorney-General of B.C. has 
stated that the Lord's Day Act is archaic, unworkable 
and ineffective, 

AND WHEREAS he has indicated government policy is 
being developed on this subject: 


BE IT RESOLVED THAT 


The Provincial Government be urged to expedite 
the review it has indicated has been initiated 
to resolve the current inequitable Sunday 
shopping situation in B.C." 


The Mayor advises that the Director of Legal Services has 
examined the resolution of Alderman Little with respect to Sunday 
Closing By-law enforcement and, is of the opinion that the action 
recommended is beyond the legal competence of Council for the 
following reasons: 


Firstly: there is no Sunday Closing By-law. 

Secondly: There cannot be a Sunday Closing By-law 

- Council has no jurisdiction in that 
area. 

Thirdly: show cause proceedings have nothing to 

do with store hours. They are proceedings 
under the License By-law which may be 
invoked by Council when it considers the 
the licensee is guilty of gross misconduct, 
or for other valid reasons it is undesirable 
that he be licensed to carry on a particular 
business . 


MOVED by Aid. Little, 

THAT Alderman Little's resolution of January 23, 1979, with 
respect to Sunday "Closing" be rescinded and the following be 
substituted therefore: 


Cont'd 


1G3 


Regular Council, February 6, 197 9 4 

COMMUNICATIONS OR PETITIONS (Cont'd) 
Sunday "Closings" (Cont'd) 

"THAT the representations be received; 

AND THAT the Director of Permits and Licenses 
continue to monitor apparent contraventions of the 
Lord's Day Act and, in the absence of any stated 
government policy, report back to Council within a 
reasonable time to enable Council to consider invoking 
its powers under its licensing jurisdiction." 

- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 


4 . Proposed Transit Route Changes 

Council noted a letter dated February 1, 197 9, from 
Mr. Sol Jackson, Secretary, Killarney-Champlain Citizens for 
Action Association, advising of the Association's resolution to 
request again to be heard as a delegation at an evening meeting 
of Council on the scheduled transit changes by B.C. Hydro to 
take effect on February 16, 197 9. 

The Council noted a comment from the City Clerk stating 
that the Chairman of the Transportation Committee has suggested 
that the Committee deal with this matter at the end of the six- 
month trial period related to the transit changes. 

MOVED by Aid. Bellamy, 

THAT the letter from the Killarney-'Champlain Citizens for 
Action Association dated February 1, 197 9, be referred to the 
Transportation Committee. 

- CARRIED UNANIMOUSLY 

CITY MANAGER'S REPORTS 

A. MANAGER'S GENERAL REPORT 
FEBRUARY 2, 1979 


Works & Utility Matters 
(February 2, 1979) 

The Council considered this report which contains two 
clauses identified as follows: 

CI. 1: Sidewalk Adjoining City-Owned Property - S/S 
Point Grey Road, Wallace to Approximately 
404 Feet West 

CI. 2: Tender - Truck Chassis 

Clauses 1 and 2 

MOVED by Aid. Boyce, 

THAT the recommendations of the City Manager contained in 
Clauses 1 and 2 be approved. 

- CARRIED UNANIMOUSLY 

Social Service & Health Matters 
(February 2, 1979) 

The Council considered this report which contains two 
clauses identified as follows: 

CI. 1: Transfer of Metropolitan Board of Health 

Home Care Program to the City of Vancouver 

CI. 2: Health Department Home Care Program - 
Bank Account 


Cont'd 
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CITY MANAGER'S REPORTS (Cont'd) 

Social Service & Health Matters 
(February 2, 1979) (Cont'd) 

Clauses 1 and 2 

MOVED by Aid. Gerard, 

THAT the reconimendations of the City Manager contained in 
Clauses 1 and 2 be approved. 

- CARRIED UNANIMOUSLY 


Building & Planning Matters 
(February 2, 1979) 

The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: D.P.A. No. 76658 - 977 Homer Street 

CI. 2: Proposed Hotel - Renfrew and Hastings Streets 

CI. 3: Notice of Public Hearing 

977 Homer Street - 

P.P. No. 76658 (Clause 1) 

Prior to consideration of this clause. Council noted a 
delegation request from Mr. Tom Vancouver. 

MOVED by Aid. Puil, 

THAT consideration of this clause be deferred until the 
February 2 0th Council meeting pending the hearing of the delegation 
as requested . 

- CARRIED UNANIMOUSLY 

Proposed Hotel - Renfrew and 
Hastings Streets (Clause 2) 

MOVED by Aid. Little, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 

Notice of Public Hearing 
(Clause 3 ) 


MOVED by Aid. Puil 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 


Licenses & Claims Matters 
(February 2, 1979) 

Dance Machine - 

877 Seymour Street (Clause 1) 

When considering this clause Council noted a request from 
the lawyer for the Dance Machine for deferral of this clause to 
permit him the opportunity of addressing Council. 

MOVED by Aid. Puil, 

THAT consideration of this clause be deferred to the Council 
meeting of February 20, 197 9, and the lawyer for the Dance Machine 
be given an opportunity of addressing Council at that time. 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S REPORTS (Cont'd) 


Fire & Traffic Matters 
(February 2, 1979) 

Hazardous Materials - 
Firefighting (Clause 1) 

MOVED by Aid. Little, 

THAT the recoitunendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 


Finance Matters 
(February 2, 1979) 

The Council considered this report which contains four 
clauses identified as follows: 

CI. 1: Tender Awards 

CI. 2: Investment Matters (Various Funds) December, 1978 

CI. 3: Champlain Heights - Enclave 2 and 17 

Cl. 4: Grants in Lieu of Vancouver City, B.C. Assessment 

Authority, School and Hospital Districts, Municipal 
Finance Authority and G.V.R.D. Tax Levies 

Clauses 1, 2 and 3 

MOVED by Aid. Puil, 

THAT Clause 1 be received for information, and the 
recommendations of the City Manager as contained in Clauses 2 and 
3 be approved. 

- CARRIED UNANIMOUSLY 

Grants in Lieu of Vancouver City, B.C. Assessment 
Authority, School and Hospital Districts, Municipal 
Finance Authority and G.V.R.D. Tax Levies (Clause 4) 

MOVED by Aid. Rankin, 

THAT grants in lieu of taxes as set out in this clause of 
the City Manager's Report dated February 2, 1979, be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 

Property Matters 
(February 2, 1979) 

The Council considered this report which contains five 
clauses identified as follows: 

Cl. 1: Demolition - 635 Burrard Street 

Cl. 2: Expropriation - John Redden Net Co. Ltd. 

1590 West 1st Avenue 
Cl. 3: Lease Renewal of Heather Street End Located 

between V. & L.I. Right-of-Way and the Fraser River 
Cl. 4: City-Owned Lands, N/S 400 Block West 10th Av«?nue 
Cl. 5: Hoplaceimont of No. 19 Fireh/ill 

Clauses 1, 2, 3, 4, and 5 

MOVED by Aid. Puil, 

THAT Clause 1 be received for information, and the 
recommendations of the City Manager as contained in Clauses 2, 3, 
4 , and 5 be approved . 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S REPORTS (Cont'd) 

B . Energy Conservation Program 

MOVED by Aid. Kennedy, 

THAT the recommendations of the Director of Civic Buildings 
and the City Engineer contained in the City Manager's Report dated 
January 2 9, 1979, be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Kennedy, 

THAT flood lighting be eliminated at City Hall for a yearly 
saving of $3,300. 

- LOST 

(Aldermen Boyce, Ford, Gerard, Little, Marzari, 
Puil, Rankin and the Mayor opposed.) 

MOVED by Aid. Little, 

THAT flood lighting be turned on at City Hall only after 
office lighting is turned off for a yeajrly saving of $1,600 

- LOST (tie vote) 

(Aldermen Bellamy, Boyce, Gerard, Puil and 
the Mayor opposed . ) 


STANDING COMMITTEE REPORTS 

I. Part Report of Standing Committee 
on Planning and Development, 
January 18, 1979 


The Council considered this report which contains two 
clauses identified as follows: 

CI. 1: Status of Rezoning Applications 
CI. 2: Discussion of Outstanding Matters 

Clauses 1 and 2 

MOVED by Aid. Rankin, 

THAT the recommendations of the Committee contained in 
Clauses 1 and 2 be approved. 

- CARRIED UNANIMOUSLY 


II. Part Report of Standing Committee 
on Finance and Administration, 
January 18, 197 9 

Newsletter Insert for 
1979 Tax Bill (Clause 1) 

MOVED by Aid. Puil, 

THAT the recommendations of the Committee contained in 
this Clause be approved. 


- CARRIED UNANiriOUSLY 
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STANDING COMMITTEE REPORTS (Cont'd) 

III. Report of Standing Committee 
on Finance & Administration, 
January 25, 1979 

The Council considered this report which contains three 
clauses identified as follows: 

Cl. 1: Federal Employment Programme - Young Canada Works 1979 
CI. 2: 1979 Grant Request - The Vancouver Art Gallery 
Cl. 3: Review Procedures for the 1979 Revenue Budget 

Clauses 1 and 3 

MOVED by Aid. Puil, 

THAT the recommendations of the Committee contained in 
Clauses 1 and 3 be approved . 

- CARRIED UNANIMOUSLY 

197 9 Grant Request - 

The Vancouver Art Gallery (Clause 2) 

MOVED by Aid. Puil, 

THAT the recommendations of the Committee contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 


IV. Report of Standing Committee 
on Community Services, 
January 25, 197 9 

The Council considered this report which contains two 
clauses identified as follows: 

Cl. 1: Extension of Hours - Grandview Hotel 'Pub' 
Cl. 2: Black Solidarity Association 

Clauses 1 and 2 

MOVED by Aid. Rankin, 

THAT the recommendation of the Committee contained in 
Clause 1 be approved and Clause 2 be received for information. 

- CARRIED UNANIMOUSLY 


V. Report of Standing Committee 
on Planning and Development, 
January 25, 197 9 

The Council considered this report which contains two 
clauses identified as follows: 

Cl. 1: Review of Parking Requirements for the Downtown District 
Cl. 2: Planning Challenges - Vancouver's Central Area 

Clauses 1 and 2 

MOVED by Aid. Boyce, 

THAT the recommendations of the Committee contained in 
Clauses 1 and 2 be approved. 


- CARRIED UNANIMOUSLY 
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STANDING COMMITTEE REPORTS (Cont'd) 

VI. Report of Standing Committee on 
Finance and Administration, & 
Community Services 
January 25, 197 9 


1979 Civic Grants Budget 
(Clause 1) 


MOVED by Aid. Puil, 

THAT recommendations A, C, D, E, G, and H of the Committee 
contained in this Clause be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Puil, 

THAT recommendation B of the Committee contained in this 
Clause be approved. 

- CARRIED 

(Alderman Little opposed.) 

MOVED by Aid. Boyce, 

THAT the Committee on the Arts consider the whole matter 
of the future of the Artists' Gallery. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Puil, 

THAT recommendation F of the Committee contained in this 
Clause be approved. 

- CARRIED 

(Alderman Puil opposed.) 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Bellamy, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Rankin, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 

BY-LAWS 

1. BY-LAW TO AMEND BY-LAW NO. 4848 
BEING THE WATER WORKS BY-LAW 

MOVED by Aid. Puil, 
SECONDED by Aid. Bellamy, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no cimendments, it was 

MOVED by Aid. Puil, 
SECONDED by Aid. Bellamy, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 
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Item No. 6 cont'd 

B. Hospitals 

1. Children's Hospital I63.58 


925 West 10th Avenue - Lot 13/356/526 
Children's Hospital Diagnostic Centre 
Occupied and in use from October 1, 1970 
Grant to cover period from October 1, 1970 to 

December 31, 1970 

C . Charitable Organizations 

1. Nasaika Lodge Society 151.74 

666 West 12th Avenue - Lot If/i|19/526 
Rehabilitative Home for Indian Girls 
Occupied and in use from October 1, 1970 
Grant to cover period from October 1, 1970 to 

December 31, 1970. 

2. Columbus Charities Association 18,019.88 

5233 Joyce Street - Lot 2/69, 70&155-157/37 
Private Senior Citizens Housing 
First building inspection February 11, 1969 
Occupied March 20, 1970 

Grant to cover period from February 11, 1969 to 

December 3I, 1970. 

As grants in lieu of taxes are subject to Council approval the 
above requests amounting to $18,698.65 in total, are submitted 
for Council consideration." 

Your Board submits the foregoing report of the Director of Finance 
for Council CONSIDERATION. 


7 • Reallocation of Park Board Budget Appropriations 

A communication has been received from the Board of Parks & 
Public Recreation requesting approval of the reallocation of 
budget appropriations as follows : 

Revenue Budget 

1) Transfer of Appropriations - Operation & Mtce. 


From 1/1 - City Parks, Pools & Beaches $20,000 

3 - Central Park i4.,000 

7 - Stanley Park Forestry 2,000 

8 - Stanley Park Zoo 4,000 
10 - Service Yard & Supplies 3>lOO 
13 - Administration 3.000 

$36,100 


To 1/5 - Q,ueen Elizabeth Park $ 9,060 

6 - Sunset & Surrey Nurseries 3,000 

9 - Stanley Park General Mtce. 18,0^0 

12 - Miscellaneous 4,000 


14 - Conference & Travel - Park Commissioners 2. 000 

$36,iDO 


continued . . . /5 
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MOTIONS 


A. Construction of Pavement and Curbs - 
Oliver Crescent from MacDonald Street 
to Alamein Avenue 


This item was deferred pending the hearing of delegations 
later this evening. 

For Council action see page 15 . 


1 . Regulations - Demolition of Buildings 

MOVED by Aid. Little, 
SECONDED by Aid. Kennedy, 

THAT WHEREAS Subsection 10.12 of the General Regulations 
of the Zoning and Development By-law was introduced to 
preserve housing until an actual Development Permit was granted, 
with the hope that the rental units could be continued until 
construction actually started; 

AND WHEREAS this By-law amendment had the reverse impact 
in that the buildings are left vacant amd soon become open for 
vandalism, eventually must be boarded up, and become a hazard 
to the citizens and a nuisance to the community; 

THEREFORE BE IT RESOLVED THAT the City Manager bring 
forward a report reviewing the implications of this requirement 
and ccaranent on any decision to eliminate this policy. 


Condolence 

Alderman Little referred to the recent passing of 
Mr. George Fountain, former Director of Planning for the City. 

MOVED by Aid. Little, 

THAT the Mayor send a letter of condolence to Mrs. F. Fountain 
and members of her family. 


- CARRIED UNANIMOUSLY 


ENQUIRIES AND OTHER MATTERS 


Alderman Rankin - 
Computers in Police 
Cars 


queried the need for the Police 
Department to have computer 
terminals in police cars and 
requested that the Chief Constable 
and the City Engineer report on 
this matter. 


The Mayor so directed. 


- CARRIED UNANIMOUSLY 


* * * * 


The Council recessed at 3:00 p.m. for an 
meeting in the Mayor's Office. 


"In Camera 


II 


* * * * 


The Council reconvened at 4:30 p.m. at which time 
Alderman Harcourt joined the meeting. 


1. J 
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DELEGATIONS 


1. G.V.R.D. Housing Project 

2nd Avenue and Wallace Street 

Council on January 23, 197 9, approved a request by the 
Jericho Area Citizens' Association to address Council on the 
G.V.R.D. Housing project proposed for the City-owned site at 
2nd Avenue and Wallace Street. 

Before Council was an information report from the City Manager 
dated January 31, 197 9, advising that a development permit was 
issued to the Greater Vancouver Housing Corporation on June 19, 
1978, for construction of the proposed project. The report also 
advised that the lease between the City and G.V.H.C. has not yet 
been signed, however the administrator for the Housing Corporation 
has stated that the actual cost expenditure by the G.V.R.D. to 
date is $50 ,000 . 

Also before Council was a report from the City Manager dated 
February 1, 197 9, in which the Director of Finance reported on 
the proposed lease between the City and the G.V.H.C. with respect 
to the site at 2nd Avenue and Wallace. In this report the 
City Manager recommends: 

"THAT Council offer to lease the 2nd and Wallace site to the 
Greater Vancouver Housing Corporation, for the term of 
50 years, the lease to reflect the terms set out in 
Appendix A of this report and the rent to be $406,666 prepaid, 
PROVIDED HOWEVER, the final lease shall be to the 
satisfaction of the Director of Finance and the Director 
of Legal Services; BUT, this offer to lease may only be 
accepted by the Greater Vancouver Housing Corporation signing 
the lease as presented by the Director of Legal Services." 

Ms. Wenda Deane addressed Council on behalf of the Jericho 
Area Citizens' Association. She reiterated the concerns expressed 
by the Association at the Council meeting of October 17, 1978, 
and requested that Council cancel this development. She stated 
that the G.V.H.C. had advised her that its costs to date for this 
project are in the neighbourhood of $50,000. 

MOVED by Aid. Kennedy, 
SECONDED by Aid. Boyce, 

THAT the Greater Vancouver Housing Corporation be advised 
of the City's desire to not proceed further with the housing 
project at 2nd Avenue and Wallace and the City Manager* enter into 
negotiations as to appropriate costs to be assumed by the City 
in respect to expenses and disbursements incurred to date. 


- LOST 

(Aldermen Ford, Gerard, Harcourt, Marzari, Puil 
and Rankin opposed . ) 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Rankin, 

THAT the report of the City Manager dated January 31, 197 9, 
on the G.V.R.D. Housing Project at 2nd Avenue and Wallace Street 
be received; 

FURTHER THAT the recommendation of the City Manager contained 
in his report dated February 1, 1979, with respect to the lease 
between the City and the G.V.H.C. relative to the site at 2nd Avenue 
and Wallace Street be approved. 

- CARRIED 

(Aldermen Bellamy, Boyce, Kennedy, Little and 
the Mayor opposed.) 
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The Council recessed at 5:20 p.m. to reconvene 
in the Council Chamber at 7:30 p.m. with Mayor 
Volrich in the Chair and the same Members present. 

The agenda was varied to hear the delegations on 
the Equal Employment Opportunity Program first. 

DELEGATIONS 

Equal Employment Opportunity Program 

Council, on January 23, 1979, approved the hearing of delegations 
when the City Manager's report on the Equal Employment Opportunity 
Program was before it. 

Before Council this evening was a report from the City Manager 
dated January 29, 1979, in which the Equal Employment Opportunity 
Officer submitted her annual report on the Program. In his report 
the City Manager commented as follows: 

"Council in September 1977 established the position of 
Equal Employment Opportunity Officer as reporting directly 
to the City Manager. This line of responsibility has 
proved effective, and the Officer has worked smoothly and 
in close cooperation with the Personnel Department and 
many other departments. 

The City Manager has reviewed the various projects carried 
out in 1978 and described in the full report. 
He has concluded that all were within the terms of reference 
established by Council in September 1977, and that most of 
them have been carried out successfully. 

The Work Program proposed for 197 9 also conforms to the 
resolutions of September 1977, and on this basis the City 
Manager recommends its approval." 

The following delegations addressed Council and spoke in 
support of the City continuing its Equal Employment Opportunity 
Program and that the Equal Employment Opportunity Officer continue 
to report to Council through the City Manager. 

Dr. G. Mains - The Society for Education Action Research 
and Counselling on Homosexuality - (brief filed) 

Lee Grills - Vancouver Status of Women, 

Eric Wong - Asian Canadian Association for Cultural Cooperation 

(brief filed) . 

Astrid D avidson - B.C. Federation of Labour. 

Dr. Charles Paris - Canadian Council of Christians and Jews. 

Janet Murphy - School of Social Work, University of B.C. 

(brief filed) . 

Evelyn Lee - Multilingual Orientation Service Association for 
Immigrant Communities. 

Joan Akres - British Columbia Association of Social Workers 

(brief filed) 

Gudren Fiddis - Vancouver Municipal and Regional Employees' 

Union (brief filed) 

Doug. Mowat - Canadian Paraplegic Association (brief filed) . 

Tim Walker - Society for Political Action for Gay People 

(brief filed) . 

Cont'd. . . 
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DELEGATIONS (Cont'd) 
Equal Employment Opportunity Program (Cont'd) 


Mary Ann Roscoe - Canadian National Institute for the Blind. 
Patricia Wilson - private citizen. 

M. Strongtharm and Harry C rosby - B.C. Human Rights Commission 


The City Clerk advised that further delegation requests had 
been received this day. 

MOVED by Aid. Rankin 
SECONDED by Aid. Little 

THAT the additional delegation requests be approved and 
representations be heard. 

- CARRIED UNANIMOUSLY 

Bruce Eriksen - Downtown Eastside Residents' Association - 

supporting. 

Bruce Yorke - Committee of Progressive Electors - supporting. 

Dr . Naida Hyde - representing a group of professional business 
women, filed a petition from the group, supporting the Program. 

Mrs. Theresa Galloway - supported the Equal Employment 
Opportunity Program but suggested this function should be the 
responsibility of the Personnel Department. 

At this point in the proceedings a memorandum from the Director 
of Personnel Services, dated January 17, 1979, and addressed to a 
Council Member, was introduced. This memo gave the 197 8 budget 
for the program and commented on the accomplishments of the Equal 
Employment Opportunity Officer during the past year. 

MOVED by Aid. Little 
SECONDED by Aid. Boyce 

THAT the Council resolution of September 13, 1977, establishing 
an Equal Employment Opportunities Officer position and Program, be 
rescinded . 

- CARRIED 

(Aid. Ford, Harcourt, Marzari and Rankin opposed) 


MOVED by Aid. Little 
SECONDED by Aid. Boyce 

THAT the City Manager be requested to report to Council in 
the near future after discussions with the Director of Personnel 
Services to ensure that Equal Employment Opportunities principles 
continue to be observed in the City work force in the areas of 
gender, race and handicapped. 

- CARRIED 

(Aid. Harcourt, Marzari and Rankin opposed) 


MOVED by Aid. Little 
SECONDED by Aid. Boyce 

THAT the City Manager be requested to work with the Director 
of Personnel Services in making every effort to relocate the Equal 
Employment Opportunities Officer, if she so wishes. 

- CARRIED 

(Aid. Marzari opposed) 


Cont'd 


173 

Regular Council, February 6, 197 9 14 

DELEGATIONS (Cont'd) 

Equal Employment Opportunity Program (Cont'd) 

MOVED by Aid. Ford 
SECONDED by Aid. Rankin 

THAT the Personnel Department assume the responsibility for 
hiring of firemen and all outside employees in the same manner as 
it does for other employees, and the City Manager report on the 
necessary budgetary requirements. 

- (referred) 

MOVED by Aid. Puil 
SECONDED by Aid. Boyce 

THAT the above motion be referred to the Standing Committee 
on Finance and Administration. 

- CARRIED 

(Aid. Ford, Harcourt, Marzari and Rankin opposed) 


Pavement and Curbs - Oliver Crescent, 
From MacDonald to Alamein 


Council, on January 9, 197 9, when considering a report of 
the City Manager dated January 5, 1979, on Pavement and Curbs 
Oliver Crescent, MacDonald to Alamein, resolved that the concerned 
property owners be notified that Council will, on February 6, 197 9, 
consider undertaking a Local Improvement Project on Special Grounds 
for this area and that the owners be heard on that date as 
delegations if they so wished. 

Mr. T. Mulder, Assistant City Engineer, Department Services 
and Sewers Division, briefly reviewed the history surrounding the 
proposed project. In the report the City Engineer put forward 

three alternatives for Council to consider: 

A. Take no action. 

B. Advance the project on the Initiative again. 

C. Undertake the project on Special Grounds. 

The following then addressed Council on this matter: 

Mr . J . D . Hay - whose property fronts on to Oliver Crescent, 
referred to his brief previously circulated in which he requested 
that Council approve the paving of Oliver Crescent, MacDonald to 
Alamein, on Special Grounds. 

Mr. W.S. Ross - owner of one of the double-front lots on 
Puget Drive which backs on to Oliver Crescent, spoke in favour 
of initiating this project on Special Grounds. 

Mr. C.J. Brown - who also owns a double-front property - 
referred to a document he had received from the Engineering 
Department which stated that existing surface drainage would have 
to be accommodated by a sump at the expense of the property owners. 
Mr. Eric West, Engineering Department, stated that any surface 
drainage from these properties will be picked up in the tidal drain 
which will be installed and, therefore, in his opinion, sumps will 
not be required. 

Mr. R.G. Butters - owner of another double-front property - 
also referred to the document from the Engineering Department 
indicating that sumps would be required. 

MOVED by Aid. Boyce 
SECONDED by Aid. Harcourt 

THAT the Local Improvement Project for Pavement and Curbs - 
Oliver Crescent, MacDonald to Alamein, be undertaken on Special 
Grounds . 

- CARRIED UNANIMOUSLY 
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Favement and Curbs - Oliver 
Crescent - MacDonald to Alamein 
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MOVED by Aid. Rankin 

SECONDED by Aid. Gerard 

THAT WHEREAS the Council of the City of Vancouver is 
desirous of providing and constructing a paved road surface, 
together with curbs on Oliver Crescent from MacDonald Street 
to Alamein Avenue on the Northerly side and to a point 
opposite the South property line of Lot 1, Block D, District 
Lot 2027 (Plan 5702) on the Southerly side; 

AND WHEREAS it is hereby declared that it is 
necessary in the public interest that the said paving and 
curbs be provided and constructed on the said portion of 
Oliver Crescent; 

AND WHEREAS the Council may by authority contained 
in Section 506 of the. Vancouver Charter by resolution passed 
by two- thirds of all its members, undertake and carry out 
the provision and construction of the said paving and curbs 
and assess the cost thereof against the real property deemed 
to be specially benefitted thereby as a local improvement; 

NOW THEREFORE BE IT RESOLVED that a paved road 
surface and curbing, together with all other necessary and 
incidental work in connection therewith, be constructed and 
provided on Oliver Crescent from MacDonald Street to Alamein 
Avenue on the Northerly side and to a point opposite the 
South property line of Lot 1, Block D, District Lot 2027 
(Plan 5702) on the Southerly side; 

AND BE IT FURTHER RESOLVED that the cost of the 
construction of the said paving and curbs and all other 
necessary and incidental work in connection therewith be 
assessed against all real property fronting and/or abutting 
thereon as a local improvement on the basis provided in By- 
law No. 3614, being the Local Improvement Procedure By-law, 
subject however, to the limitation prescribed in the Vancouver 
Charter aforesaid; 

AND BE IT FURTHER RESOLVED that the proportion of 
the cost of the construction and provision of the said 
paving and curbs and all other necessary and incidental work 
in connection therewith to be borne by the City, pursuant to 
the Local Improvement Procedure By-law and the Vancouver 
Charter aforesaid, be assumed by the City and paid out of 
the general revenue of the City or out of the capital funds 
raised by the issue of debentures upon the general revenue 
of the City. 

- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 


* * * * * 


The Council recessed at 11.30 p.m. 

***** 


The foregoing are Minutes of the Rewlar Council Meeting 
of February 6, 1979, adopted on Febiriary 13, 1979. 

i 



MANAGER'S REPORT 


DATE .Tannary "^l - 1 Q7Q 

TO: Vancouver City Council 

GVRD Housing Project 
SUBJECT: 2nd & Wallace 

CLASSIFICATION : INFORMATION 


The Director of Planning reports as follows : 

"This report refers to the attached letter dated January 18, 
1979 from the Jericho Area Citizens Association requesting 
to appear before Council as a delegation on the matter of 
the GVRD Housing Project at 2nd and Wallace. 

Council will recall, on October 17 and 31, 1978, hearing 
a delegation, Mrs. Dean, who appeared on behalf of the 
Jericho Area Citizens Association. A copy of the City 
Manager's report dated October 27, 1978, is attached. 
Mrs. Dean alleged that the design of the project had been 
altered from the design which went before Council at the 
rezoning. She stressed that the concerns of the residents 
are related to parking congestion in the area and poor 
design of the buildings. Council took no action on the 
matter at that time. 


Development Permit No. 79493 was issued on June 19, 1978 
to the GVHC for the construction of a townhouse/apartment 
development containing 37 dwelling units. A Building Permit 
was subsequently issued on October 4, 1978. To date, no 
construction has taken place on the site because the lease 
between the City and the GVHC has yet to be signed. It is 
expected that the lease will be signed in the next month. 
The termss of the lease for this project are the subject of 
a companion report to the one presently before Council this 
day. Mr. Casson, Director of Housing for the GVRD, when 
Council dealt with this matter in October, 1978, advised 
that the expenditures at that time amounted to $94,692. 
However, the administrator for the Housing Corporation has 
now stated that the actual cost expenditure by the GVRD to 
date is $50,000." 


The City Manager submits the foregoing report of the Director of 
Planning for the INFORMATION of City Council. 
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MANAGER'S REPORT 


DATE February 1^ 


1979 


TO: 


Vancouver City Council 


SUBJECT: 


G.V.H.C. 


s Development at 2nd & Wallace 


CLASSIFICATION: Recamendation 


Further to Council's consideration of the Director of Planning 's report dealing 
with this proposed development, the Director of Finance reports as follows: 

"On Decatiber 14, 1976 Council approved the following recommendation of the 
Standing Ccnmittee on Housing and Environment: 

'That the Greater Vancouver Housing Corporation be requested to develop 
housing on the following City-owned sites: 


The purpose of this report is to present a sxmtnary of the lease terms dealing 
with the 2nd Avenue and Wallace site. 

Attached as ^^jpendix A is an outline of the terms and conditions of the proposed 
lease agreonent. In brief, the terms provide for a 50-year term at a pre-paid 
rental of $406,666 for the development of non-market rental housing. 

The Greater Vancouver Housing Corporation is anxious to catmence construction 
and, given Council's approval of the following recotmendation, access to the 
site will be granted on terms and conditions satisfactory to the Director of 
Firance and the Director of Legal Services. Subject to Council's decision regarding 
the Director of Planning 's report dealing with this site, the Director of Finance 
reccitmends: 

THAT Council offer to lease the 2nd and Wallace site to the Greater 
Vancouver Housing Corporation, for the terpti of 50 years, the lease 
to reflect the terms set out in Appendix A of this report and the 
rent to be $406,666 prepaid, PRCVIDED HCWEVER, the final lease shall 
be to the satisfaction of the Director of Finance and the Director 
of Legal Services; BUT, this offer to lease may only be accepted by 
the Greater Vancouver Housing Corporation signing the lease as pre- 
sented by the Director of Legal Services." 

The City Manager RECOMMENDS the foregoing recommendation of the 
Director of Finance be approved. 


2nd Avenue and Wcillace 

Foster and Euclid 

5th Avenue and Arbutus Street 

Ash Street and S.W. Marine Drive' 


FOR COU?."CfL ACTIO?] SEE PAGEfS).,./Z(2 
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MANAGER'S REPORT 

I DATE January 29, 1979 

TO: VANCOUVER CITY COUNCIL 

SUBJECT: Annual Report/Equal Employment Opportunity Program 
CLASSIFICATION: RECOMMENDATION 


The Equal Employment Opportunity Officer reports as follows: 

"In September 1977, Vancouver City Council passed 29 resolutions 
establishing the framework for the Equal Employment Opportunity 
Program. The Equal Employment Opportunity Officer was appointed 
in February, 1978. 

Since the Program has been in operation one year now, this report 
is written to inform Council of the policy that has been adopted, 
the steps that have been taken to execute Council's resolutions, 
the work that is planned for the coming year, and the rationale 
for it. (In addition to this summary, a full report is provided 
quoting the resolutions and expanding on the actions taken.) 

I. POLICY 

One of the first steps in the Equal Employment Opportunity 
Program was to issue a policy statement. The most important 
parts of this policy read: 

"It is the policy of the City of Vancouver to provide 
equal opportunity in all its employment practices 
and to base all hiring and promotion on merit and 
seniority where the seniority provisions of the 
collective agreements apply .... 

The Equal Employment Opportunity Program does not 
imply suspension of the merit principle. It will, 
on the contrary, reinforce the merit principle by 
assuring that all segments of society have an 
opportunity to enter all areas of City employment 
and to advance according to ability. " 

This policy was written by the Equal Employment Opportunity 
Officer, signed by the City Manager, circulated to Council 
members, and issued to all employees of the City in March, 1978. 
The full report contains a discussion of this policy. 

II. ACTIONS TAKEN IN 1978 

In the last year, action has been taken on the following 
topics pursuant to resolutions passed by Council in September, 
1977 . 

1 . r'irefighter Entrance Requirements and Recruitment Procedures 

A report was made to the Finance and Administration Committee 
and to Council on entrance requirements and recruitment 
procedures for firefighters. 

2 . Fringe Benefits For the Disabled 

The City's fringe benefit package and coverage practices 
were reviewed and City policy on providing fringe benefits 
to the disabled was established. 


/ 2 
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Board of Administration, January 1971 (FINANCE - 5) 

Item No. 7 cont'd 

Explanations 

Prom 1/1 - City Parks, Pools and Beaches - regular maintenance 
for last 2 months of year ordered curtailed to 
provide funds for other accounts. 

1/3 - Central Park - because of unforseen extra use of 
junior stadium due to Empire Stadium turf change, 
greater income was realized and end of year 
maintenance in the park was reduced. 

1/7 - Stanley Park Forestry - some savings are 

anticipated because of reduction of summer work 
due to extensive dry period. 

1/8 - Stanley Park Zoo - some cost savings were possible 
this year by united work forces at times with that 
of Children's Zoo and reduction of end of year 
maintenanc e . 

1/10 - Service Yard & Supplies - no supplies re-ordered 
for last 2 months and Service Yard Supervisor 
replaced temporarily with a storeman at less cost. 

1/13 - Administration - small saving anticipated at 
year end. 

To 1/5 - Queen Elizabeth Park - complexity of plant material 
and long dry summer increased maintenance costs. 
Greater use by public also increased cost of 
scavenging . 

1/6 - Sunset & Surrey Nurseries - maintenance costs 
increased due to lengthy summer heat. 

1/9 - Stanley Park General Maintenance - large increase 
in lifeguard costs and scavenging clean up during 
year produced over-expenditure despite fall and 
winter cut backs in general maintenance. 

1/12 - Miscellaneous - increases in costs of plans and 

surveys. Public Information and Board meals require 
added funds . 

1/114- " Conference and Travel - Park Commissioners - The 
budget figure of $2,000 was exceeded by more than 
double in 1969, and 1970 would produce a like 
result. This adjusts to a realistic . appropriation. 

2 ) Transfer of Appropriations - New & Non-Recurrinp; Accounts 


From l/ij.28 

- Unallocated 

$3,225 

To 1/1^32 

- Workmen's Compensation Board 

i^OO 


- Community Centre Motor Pool, 

Repairs 1,600 


- Administration 

500 

l/i|35 

- Stanley Park Zoo 

325 

l/if36 

- Vanier Park 

J4.OO 



$3, 22s 


Explanations 

1/14.32 - Unknown expenditures exceeded estimates 

1/14.714- - Renfrew Community Centre required major repairs 

in excess of funds available. 
I/I4.3I4- - Major Furnace Repair. 
1/14-35 - Major Heating Repair. 
I/I4.36 - Major Water Line Repairs. 

continued . . . / 6 
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i . Training/Career Development Skills 

Sessions of a pilot training program on Career Development 
Skills were held for City employees. 

4 . Management Information Sessions 

Information sessions on equal employment opportunity 
programs were held for management and recruitment staff. 

5 . Disabled Applicants 

Assistance was provided to disabled applicants. 

6 . Career Paths & Barriers to Promotion 

Investigative research on career paths accessible 
from entry-level positions was undertaken. 

7 . Information 

A new report was prepared on the earnings and job 
distribution patterns of civic employees. 

8 . Police Recruitment Program 

A new recruitment program was designed with the Vancouver 
Police Department and is presently underway. 


III. WORK PROGRAM FOR 197 9 

Experience and observation over the last year have made it 
clear that improvements to some basic elements of our 
Personnel program - training, classification, performance 
appraisal - are needed. 

Strengthening these systems will improve opportunities for 
all employees, will clearly benefit women, minorities and 
the disabled, and will improve the effectivess of the 
organization . 

It is with these goals in view that work is planned for the 
coming year. 

1 . Training 

a) Subject to Council approval the Equal Employment Opportunity 
Program will provide further sessions of the Career Develop- 
ment Skills Program for City employees. 

b) The City's Training Co-ordinator and the Equal Employment 
Opportunity Officer will design and provide a new training 
program for line managers on interviewing and counselling 
skills . 

From the point of view of the Equal Employment Opportunity 
Program, the goal of this training is to give managers and 
supervisors the skills to plan and conduct lawful selection 
and promotion interviews that fully elicit job-related 
information and provide the foundation for merit-based 
decisions . 

2 . Classification 

Personnel Services and the Equal Employment Opportunity Officer, 
in consultation with the Unions, will work to eliminate anomalies 
from the classification system, to identify job families and 
promotion paths within those families, to eliminate barriers 
between job families and to identify and define job-related 
qualifications . 
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3 . Performance Appraisal 

The Equal Employment Opportunity Officer will work with other 
City staff to design improvements to the non-supervisory 
performance appraisal system and ensure its fair and uniform 
implementation . 


4 . Personnel Regulation/External Training 

Personnel Services and other management staff and the Equal 
Employment Opportunity Officer will review the City's Personnel 
Regulation on external training. 

5 . Outside Employees 

Personnel Services, the Engineering Department, the Park Board 
and the Equal Employment Opportunity Officer will review 
recruitment and selection procedures for the outside workforce. 

6 . Review of Procedures for Disabled Applicants 

Personnel Services and the Equal Employment Opportunity 
Officer in consultation with those agencies which work on 
behalf of the disabled, will design improvements to the 
application, testing, and assessment procedures for dis- 
abled applicants. 

7. Positions for the Disabled 
— ^ — I 

City Departments and the Equal Employment Opportunity Officer 
will audit positions which are appropriate for persons with 
various kinds of disabilities, and also determine where 
further subsidized training programs can usefully be under- 
taken . 

8 . Police Recruitment Program 

The Equal Employment Opportunity Officer will continue to 
provide assistance to the Vancouver Police Department in 
carrying out the recruitment program. 

9 . Information 

The Equal Employment Opportunity Officer will improve in- 
formation on applicant flow, promotions, turnover, and 
training . 

The budget request for the Equal Employment Opportunity Program 
is $62,913. (Last year's budget was $57,798.) This request 
will be subject to the regular budget review process. 


All parts of this work program are authorized by existing 
Council resolutions. 

The Director of Personnel ■ Services has reviewed the work program 
and concurs with it. 

Therefore, the Equal Employment Opportunity Officer recommends 
that the work program for 1979 be approved." 


/4 


The City Manager comments as follows : 

Council in September 1977 established the position of 
Equal Employment Opportunity Officer as reporting directly 
to the City Manager. This line of responsibility has proved 
effective, and the Officer has worked smoothly and in close 
cooperation with the Personnel Department and many other 
departments . 

The City Manager has reviewed the various projects carried 
out in 1978 and described in the full report (white pages) . 
He has concluded that all were within the terms of reference 
established by Council in September 1977, and that most of 
them have been carried out successfully. 

The Work Program proposed for 1979 also' j^onforms to the 
resolutions of September 1977, and on this basis the City 
Manager RECOMMENDS its approval. 


FOR COUNCIL ACTION SEE PAG[(5) Ul. 
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PART JREPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


January 18, 1979 


A meeting of the Standing Committee of Council on Finance and 
Administration was held on Thursday, January 18, 1979, at approxi- 
mately 3:30 p.m., in Committee Room No. 3, third floor. City Hall. 


PRESENT: Alderman Puil (Chairman) 
Alderman Ford 
Alderman Gerard 
Alderman Little 
Alderman Marzari 
Mayor Volrich 

ALSO 

PRESENT: Alderman Kennedy 
CLERK: G. Barden 


RECOMMENDATION : 


1. Proposals by Downtown Business Association 
and the Downtown Parking Corporation 

Mr. V.P. Boname, President, Downtown Business Association, and 
Mr. E.A. Keate, President, Downtown Parking Corporation, presented 
a proposal from the D.B.A. and the D.P.C. as outlined in the 
attached brief dated January 15, 1979. They requested City support 
for two proposals: the first being that the Downtown Parking Corpo- 
ration Limited be permitted to contribute $25,000 of its profits 
for the years 1979 to 1983 inclusive to a new downtown organization 
that will be created to supercede the old Downtown Business Associa- 
tion, and that it also be permitted to take $18,000 from its 1978 
profits to contribute this money to the City for the continuance 
of the very successful FreeBus experiment through to March 31, 1979, 
at which point it is hoped the service will be taken over by the 
new Urban Transit Authority. They stated Vancouver needs a perma- 
nent, properly equipped office to show direction in new Urban 
policies. Such an entity will in no way usurp or be in conflict 
with Council's authority and could prove to be a valuable sounding 
board or tool for Council's deliberations. Intelligent, long- 

term planning is needed to attract new enterprise and initiative 
into the downtown milieu. The request was made on the understanding 
that the business community will be expected to double the Downtown 
Parking Corporation Limited 's annual $25,000 contribution and if, 
after 5 years a new downtown organization is not having the econo- 
mic impact envisi<m«d> then the annual grant of $25,000 will cease 
and the new entity will either stand on its own or fold. 

City officials were of the opinion that it would not- be an 
appropriate or legitimate use of D.P.C. funds as presently proposed 
and should be dealt with as a grant request. 

The Committee members discussed the proposals and felt a more 
specific request should be submitted giving details of budget and 
operational structure and it was 


RECOMMENDED 


THAT the application be received and the Downtown Business 
Association and the Downtown Parking Corporation proceed 
further at their own discretion. 


The meeting adjourned at approximatelgj^4^3^5^jp^^^^j^ ^.^ ^^^^^^^^ /^^^^ 



MANAGER'S REPORT, FEBRUARY 2, 1979 (WORKS: Al - 1) 


WORKS & UTILITY MATTERS 

RECOMMENDATION 

1. Sidewalk adjoining City-owned Property 

(South Side of Point Grey Road, Wallace to 
approx. 404 feet west) 

The City Engineer reports as follows: 

"Two City-owned sites at this location have been leased for housing developments, 
one to Penta Co-op Housing Associations and the other to Dunbar Village Community 
Co-operative. Dunbar wish a sidewalk Installed and the walk should extend to 
Wallace Street to provide a proper pedestrian route. The leases provide for 
payment of Local Improvement charges by the leasees. 

Since the City retains ownership of these parcels, the leasees cannot sign a 
Local Improvement Petition. The Vancouver Charter provides for City-owned property 
to be assessed for Local Improvements and the Local Improvement Procedure By-Law 
for signature of a Petition on behalf of the City as owner. 

I recommend , with respect to a Local Improvement sidewalk on the south side of 
Point Grey Road from Wallace Street to approximately 404 feet west: 

A. that the abutting City-owned parcels. Lots A and B, D.L. 448 (Plan 16956), 
be declared assessable; and 

B. that the City Clerk be authorized to sign a Local Improvement Petition on 
behalf of the City as owner." 

The City Manager RECOMMENDS that the above recommendation of the City Engineer 
be approved. 


2. Tender No. 39-78-5 
Truck Chassis 

The City Engineer and Purchasing Agent report as follows: 

"Tenders for the above were opened on December 4, 1978, and referred to the City 
Engineer and Purchasing Agent for report. 

Funds for these purchases are provided In the Truck Replacement Accounts, 1978 
Budget and the Account for the Purchase of Additional Trucks and Heavy Equipment. 

The bid numbers refer to the order of the bids In ascending order of price. A 
working copy of the bid tabulation Is on file In the office of the Purchasing 
Agent. The tender called for prices on 18 Items; this report deals with Items 3 
and 5. 

Item 3 - Heavy-Duty Pickups 

Ten bids were received for this Item. The low bid (@ $5937) from Lawson Gates 
does not meet specifications because the GVW Is less than specified and the 
battery Is smaller than specified. 

These trucks are to be ordered equipped with club cab and two extra seats for 
transporting up to five men. When this option Is added. Bid No. 6, becomes low 
bid to meet specifications. When this option Is added to Bids 2 and 5, their 
price exceeds Bid 6 and Bids 3 and 4 do not offer the club cab option. 

The City Engineer and Purchasing Agent recommend acceptance of the low bid to 
meet specifications from Lakeview Chrysler Plymouth Ltd. for the supply of 
three Dodge D200 pickups c/w club cab and extra seats at a total cost of 
$20 241 ($6048 each plus $454 for club cab c/w seats plus $183 for power 
steering plus $62 for a tool box) plus 5% Provincial Sales Tax. 
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(WORKS: Al - 


Clause No. 2 cont'd : 
Item 5 - Light Vans 

Nine bids were received for this Item. None of the bids met specifications 
with regards to rear axle ratio. Also, bids number 1, 2 and 3 for Dodge vans 
are 45 kg less than the 2495 kg GVW rating specified. However, the axle and 
spring capacities exceed the GVW requirements by over 500 kg. The low bid. 
Bid No. 1, from Lakevlew Chrysler Plymouth Is being recommended on best value. 

The City Engineer and Purchasing Agent recommend acceptance of the bid to 
offer best value. Bid No. 1, from Lakevlew Chrysler Plymouth Ltd. for the 
supply of 16 only Dodge BlOO vans at a total cost of $91 330 ($5598 each 
plus $123 each for windows all around on 11 units, plus $80 each for windows 
in side and rear loading doors on 3 units, plus $20 for windows in rear doors 
on one unit plus $149 for the long wheelbase on 1 unit) plus 5% Provincial 
Sales Tax." 

The City Manager RECOMMENDS that the above recommendations of the City Engineer 
and Purchasing Agent be approved. 


FOR COUNCiL ACTION SEE FAGE(5) 
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SOCIAL SERVICE AND HEALTH MATTERS 


RECOMMENDATION 

1. Transfer of Metropolitan Board of Health 
Home Care Program to the City of Vancouver 


The Medical Health Officer reports as follows: 

"Council on December 12, 1978 approved the transfer of three 
Metropolitan Board of Health staff to the City of Vancouver's 
Home Care Program. The costs of the Home Care Program are fully 
reimbursed by the Provincial Government. 

The Home Care Services section of the Metropolitan Board of Health 
provided two separate administration services for the Home Care 
Program: 

1. General clerical and accounting support for Home 
Care, including scheduling of Physiotherapy; 

2. Hospital Replacement Program. (Special Supplementary 
Service expenses, augmenting regular home care nursing 
and physiotherapy for selected patients only).) 

When a patient or a patient's family seek an early 
discharge from hospital, preferring to convalesce at 
home, support services such as home-makers, meals, 
physiotherapy, medication and medical equipment are 
provided to the home. 

This program has been very successful, as patients are 
able to convalesce in a familiar environment and the 
costs of medical treatment are substantially reduced. 

The costs for these two services in 1979 are as follows: 

Administrative Support 


Building rent $ 7,500.00 

Office supplies 800.00 

Communications & insurance 2,500.00 

Consulting 100.00 

Rehabilitation equipment 1,500.00 

Miscellaneous 200.00 

Hospital Replacement Costs 

Drugs 19,700.00 

Homemakers 45,000.00 

Meals 1,700.00 

Supplies & equipment 19,700.00 

Transportation - Physiotherapists 2,300.00 

Miscellaneous 400.00. 


The Administrative Support costs are easily incorporated within 

the Home Care budget for administration. Hospital Replacement Costs 

should be separately identified within the Home Care budget. 

The Provincial Government has not yet approved the 1979 Home 
Care budget. However, the Provincial Government has agreed to 
completely reimburse the City of Vancouver for any 1979 Metro 
Home Care expenses. There are, therefore, no additional costs 
to the City. 


Continued 
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(SOCIAL: A-2 - 2) 


Clause No. 1 Continued 


"The Medical Health Officer recommends: 

A. THAT Administrative Support costs be included in 
the Home Care budget for administration. 

B. THAT the Hospital Replacement costs be separately 
identified within the Home Care budget. " 


The City Manager RECOMMENDS that the foregoing recommendations of the 
Medical Health Officer be approved. 


2 . Health Department Home Care Program - 
Bank Account 


The Director of Finance reports as follows: 

"The City Health Department, in taking over the Metropolitan Ifealth's Hone 
Care Program, now requires an Inprest Fund Chequeing Bank Account to continue 
the services previously provided by the Metropolitan Health. The account is 
required to allow for almost immediate payment for medicines and small physio- 
therapy supplies required for hospital out-release patients. This program 
allows for early release of patients from hospital with minimum daily care 
provided at home, part of v^ch is being able to si:5>ply medicinal and other 
patient needs on an as-required basis. It is anticipated that the ciirrent 
level of expenses will continue at about $1,500 per month. 

Authority is hereby requested to open a chequeing bank account at a convenient 
branch of the Bank of Montreal, with authority for the Director of Finance to 
assign signatories to the account as required fron time- to-time. 

It is reccmended that the above authority be granted. " 

The City Manager RECOMMENDS that the above recommendation of the 
Director of Finance be approved. 
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BUILDING AND PLANNING MATTERS 

INFORMATION 

1, 977 Homer Street - D.P. No. 76658 

The Director of Planning reports as follows: 

"The City Clerk received a letter dated December 21, 1978 
from Mr. T. Vancouver (Appendix 'A") requesting City 
Council reverse the decision of the Director of Planning 
and permit the provision of one off-street parking space 
in the front yard of the residential building at 977 Homer 
Street. 

Development Permit No. 76658 was issued on May 13, 1977 
permitting three dwelling units in the building. Three off- 
street parking spaces were approved in the rear yard as part 
of that Development Permit. Mr. Vancouver's request is to 
provide a fourth parking space in the front yard. 

977 Homer Street is located in the Downtown District (DD) . 
The intent of the Official Development Plan and Guidelines, 
as approved by City Council in November 1975, is 

1. to improve the general environment of this Downtown 
District as an attractive place in which to live, 
work, shop and visit; 

2. to ensure that all buildings and developments in the 
Downtown District meet the highest standards of 
design and amenity for the benefit of all users of 
Downtown . 

Further, one of the objectives of the Official Development 
Plan is to reduce traffic congestion in terms of the amount 
of off-street parking and its location. Section 5 of the 
Official Development Plan for Downtown does not encourage 
surface parking and restricts the off-street parking 
facilities in this area to a maximum of 1 space for every 
1000 sq. ft. of residential use. On this basis, the 
development on this site is only permitted three off-street 
parking spaces. 

The approved drawings also indicate the front yard as a 
"mini plaza" with landscaping as an amenity feature, in 
compliance with the Downtown Official Development Plan. 

Mr. T. Vancouver's request dated December 5, 1978 for a 
minor amendment to provide additional off-street surface 
parking facilities would exceed the number of off-street 
parking spaces permitted for this development and would 
eliminate the desired amenity area along Homer Street and 
therefore could not be considered as a minor change to 
Development Permit No. 76658. Mr. Vancouver was so advised 
by letter dated December 19, 1978 (Appendix 'B'). 


The Development Permit Board or the Director of Planning could 
deal with a Development Permit Application if filed to provide 
a parking space in the front yard. However, it would not be 
supported by the Planning Department because it would be 
contrary to the Official Development Plan and Guidelines. 

It should also be noted that the District Building Inspector's 
report dated November 7, 1978 stated that the front yard of 
977 Homer Street was being used for the parking of two cars 
contrary to Development Permit No. 76658." 

The City Manager submits the foregoing report of the Director of 
Planning for the INFORMATION of City Council. 


DELEGATION REQUEST FROM MR. TOM VANCOUVER FOR FEBRUARY 20, 1979. 


Manager's Report, February 2, 1979 . . . (BUILDING: A-4 - 2) 
RECOMMENDATION 

2 . Proposed Hotel - Renfrew and Hastings Streets 
The Director of Planning reports as follows: 

"When dealing with a communication from Mr. Luigi Aquilini of Zen & 
Aquilini Construction (Appendix A), Council at its meeting of 
January 16th, 1979, requested a status report on the matter of a 
proposed hotel in the vicinity of the northwest corner of Hastings 
and Renfrew Streets. 


Background 

An application was received on October 25th, 1977 from Mr. A. Waisman, 
Architect, on behalf of Zen & Aquilini Construction, requesting a 
rezoning of lands on the south side of Franklin Street between Renfrew 
and Kaslo Streets and 192 feet along Hastings Street from C-2 Commer- 
cial and RS-1 One-Family Dwelling District to CD-I Comprehensive 
Development District. The requested rezoning to CD-I was sought in 
order to permit development of a hotel (with associated uses including 
a pub and some retail space) on the Hastings Street frontage extending 
across the intervening City lane onto lands at the southwest corner 
of Renfrew and Franklin Streets. Off-street parking for the hotel was 
proposed in two levels of underground parking on the remainder of the 
site to the west (along the south side of Franklin Street) presently 
zoned RS-1. In addition to the underground off-street parking for the 
hotel, 24 townhouse units and associated underground off-street parking 
were proposed. 

Following extensive discussions with both Planning and Engineering 
Department staff, a report recommending refusal was considered by the 
Planning and Development Committee of Council on May 18th, 1978. The 
Committee heard from staff and the applicant and recommended: 

'(A) That the application be not approved. 

(B) That consideration could be given to a well-designed hotel 
and residential development proposal (including the pro- 
vision of off-street parking), in accordance with the 
design guidelines attached as Appendix F, in the report of 
the Director of Planning dated May 11, 1978, under a new 
CD-I Comprehensive Development District rezoning application 
which either encompasses the present site, or all the lands 
in the block bounded by Hastings, Kaslo, Franklin and Renfrew 
Streets. ' 

Following consideration of these recommendations at its meeting of May 
30th, 1978, Council resolved: 

'That the Director of Planning be instructed to refer this 
application direct to a Public Hearing.' 

At the Public Hearing on September 14th, 1978, Council had before it, in 
addition to the draft By-laws and background reports, a report from the 
City Engineer recommending that the proposed lane closure not be approved 
but that a lane diversion north onto Franklin Street be considered as an 
alternative. 

Approximately 130 people attended the Public Hearing held in the Hastings 
Community Centre. 27 delegations were heard by Council following which 
a motion to approve the proposed rezoning was lost by a 6 to 4 vote of 
Council . 
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Board of Administration, January i^, 1971 (FINANCE - 6) 

Item No. 7 cont'd 

3 ) Transfer of Appropriations - Income Operations 


2/85/32 

- Driving Range Development 

$7, 600 

2/85/2 

- Miniature Railway & Child. Zoo Dev. 

1,000 

9 

- English Bay Booth, Shutters, 



Dispensers 

200 

10 

- Miscellaneous 

I4.OO 

11 ■ 

- Percy Norman Pool - Roof Repairs 

600 

16 

- Stanley Park Pavilion - 



Renovations 

If, 600 

19 

- Fraserview Clubhouse Renovations 

800 


$7,600 


To cover increased costs of work. 

Your Board submits the above request of the Board of Parks and Public 
Recreation for the CONSIDERATION of Council. 

INFORMATION 

8 . Federal Loan Fund 

The Director of Finance reports as follows : 

"Council on December l^th directed that a report be prepared 
on this matter. By letter of December lifth the Minister of 
Municipal Affairs advised as follows: 

'Although the Federal policy with respect to the recently 
announced loan fund is not yet fully clarified, British 
Columbia intends that the total 35 million dollars should 
be made available to municipalities and regional districts. 


In order that there may be as much lead time as possible for 
seeking project approval under the plan, I am asking all 
Treasurers to review their capital projects for the years 
1971 and 1972 immediately. Projects will be processed by 
the Department of Municipal Affairs. 

The Province will undertake to guarantee to the Federal 
Government that the payment of debt charges will be made by 
the municipalities. The ten^i of a loan will be 15 years at 
the rate set for investment under the Canada Pension Plan at 
the time of borrowing. 

In order to establish some early criteria for loan application 
I would ask for project submissions on the following bases :- 

1. Projects should be capable of completion during 
1971/72. 

2. Projects should be those to be commenced after 
January 1, 1971. 

3. Projects should be capable of supporting a substantial 
degree of new employment. 

ij.. Projects should be cos ted in terms of 

a) Administration and control; 

b) Materials and equipment; 

c) Employment potential in man days. 

5. Projects will be considered which have been 
postp oned . 

Further supporting submissions may be required by Federal 
authorities . 
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Clause 2 continued 


Consideration of a Similar Rezoning Application 

Section 13.1 of Zoning and Development By-law No. 3575 regulates sub- 
mission of applications to amend the Zoning and Development By-law in 
those instances where similar applications have previously been refused. 
This Section states: 

'No application for an amendment to the Zoning and Development 
By-law shall be considered where a similar application for an 
amendment has been refused, until a period of 12 months has 
elapsed from the date of the previous application which has 
been denied, provided, however, the Council may waive this 
regulation if, due to extraordinary circumstances, the Council 
considers that the proposed amendment would benefit the public 
interest. ' 

The Director of Legal Services has advised that this Section is to be in- 
terpreted to the effect that the 12 months is measured from the date of 
submission of the previous application which has been refused. 

While the wording of this Section may facilitate this interpretation, 
it is contrary to the intent which was to ensure that a 12 month period, 
measured from the date of refusal of the application, had elapsed before 
Council (and the community) need again deal with a similar application. 
As noted, provision is made for Council to waive this regulation in cer- 
tain instances. 

Council may wish to consider an amendment to Section 13.1 to clarify any 
uncertainty regarding the intent and interpretation as to when measure- 
ment of the 12 month period conriences, noting, however, that Council 
retains the right to waive this period regardless of its commencement 
provided Council specify the 'extraordinary circumstances' and benefits 
to the public interest. 

Communication from Zen & Aquilini Construction 

The communication requires clarification for several reasons: 

Firstly, while a good portion of the site is presently zoned C-2 Com- 
mercial District under which a hotel may be considered as a conditional 
use, the previous application proposed extensive off-street parking for 
the hotel and associated uses located well beyond the confines of the 
commercially zoned land. The proposed height of the hotel at a maximum 
of 6 storeys along Hastings Street also exceeded the 40 foot 'outright' 
maximum permitted under the C-2 Commercial District. This additional 
height proposed could not be supported by the Director of Planning under 
the provisions established in the C-2 District Schedule. For these 
reasons and also to afford greater flexibility than could be achieved 
under the C-2 District Schedule, the Director of Planning had suggested 
to the applicant that a request for a rezoning to CD-I Comprehensive 
Development District would be most appropriate provided the hotel and 
an alternate form of residential development on the south side of Franklin 
Street (both of which were felt to be appropriate uses) were compatible: 

(a) with each other, 

(b) with the residential community to the north and the 
commercial character of Hastings Street, and 

(c) with existing and potential uses and development on 
remaining C-2 properties in this same block which 
were not included in the proposed rezoning. 

Secondly, the form of development considered under the previous application 
did not indicate a 2 storey height for that portion of the proposed hotel 
at the corner of Renfrew and Franklin Streets. The height indicated on 
the drawings was approximately 2k storeys or 30 feet, with the building 
stepping up to a height of approximately 48 feet within the lands north 
of the existing lane. 
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Thirdly, the map attached to the communication indicates a triangle of 
land "to be rezoned to C-2". As noted above, the previous application 
did not request a rezoning of any lands to C-2 Commercial District. If 
such a rezoning is now being sought by Zen & Aquilini Construction, it 
would not be considered as being similar to the previous application 
and could be considered upon submission of the appropriate rezoning 
application and processing fee. However, the previous form of develop- 
ment would also not correspond to such a rezoning due to problems with 
the building height and the location of off-street parking within the 
adjacent RS-1 zoned lands as previously proposed. 

Mr. Aquil1n1 and Mr. Waisman, the oro.iect architect, wprp contartpd 
regarding the above noted uncertainties and indicated that they were 
uncertain as to whether to proceed with the previous proposal or 
investigate alternatives for a hotel use on this site. Staff indicated 
that the concerns of the Planning Department and parameters for an 
acceptable development were detailed in the report on the previous 
rezoning application. It was noted that there appeared to be some 
support amongst members of Council for the previous rezoning proposal. 
It was suggested that direction from Council might be the best solution 
noting that the Director of Planning would be recommending that a new 
rezoning application and processing fee be submitted along with any 
rezoning proposal . 

CnNr.LliSION : 

While Council may waive the 12 month period for consideration of a 
rezoning application when the previous similar application was refused, 
amendments to Section 13.1 of Zoning and Development By-law No. 3575 
should be undertaken to clarify the date upon which the 12 month period 
commences. 

Council may wish to reconsider the proposed rezoning which was refused 
at the Public Hearing on September 14, 1978 and this would best be 
accommodated through submission of a new rezoning application and 
associated processing fee (which for the previous rezoning application 
amounted to $230.00). The Director of Planning would not recommend 
approval of such an application. A number of items in the communication 
from Zen and Aquilini would tend to indicate that a rezoning differing 
from that previously considered is now being pursued. Such a rezoning 
would also be best handled through submission of a rezoning application 
and processing fee corresponding to the new site area involved. 

RECOMMENDATION ; The Director of Planning recommends: 

A. That Zen & Aquilini pursue their intended rezoning through 
submission of a formal rezoning application accompanied by 
the associated processing fee. 

B. That the Director of Planning be instructed to make application to 
amend Section 13.1 of Zoning and Development By-law No. 3575 

to clearly indicate that the 12 month period commences upon the 

date of refusal of the previous application and that this application 

be referred direct to Public Hearing." 

The City Manager RECOMMENDS that the foregoing recommendations of the 
Director of Planning be approved. 
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3 . Notice of Public Hearing 

The Director of Planning reports as follows: 

"The Pacific Press strike, which has now continued for 
several months with no foreseeable resolution makes compliance 
with the Charter requirements for legal notification of 
Public Hearings impossible. 


Under Section 566 (3) of the Vancouver Charter, notice of a Public 
Hearing must appear in not less than two consecutive issues of a 
daily newspaper published (or circulating) in the City, with the 
last of such publications appearing not less than seven days nor 
more than fourteen days before the date of the hearing. 

Under Section 3(2) of the Charter, Council does have the power to determine 
an alternative notification procedure if, in the opinion of Council, 
conditions prevailing at the time make it impossible to comply with 
notification requirements under Section 566 (3). 

It would appear that the Vancouver Express is receiving wide 
circulation in its three weekly issues and would be a suitable 
alternative during the period of the Pacific Press strike. 
Advertisements to this paper could appear in consecutive issues, 
for example Wednesday and Friday, within the seven to fourteen day 
period specified in the Charter. 

There is no change required to courtesy advertisements placed in 
local community papers, nor the 21 day courtesy notification letter 
to registered property owners within a two block radius of the site. 

RECOMMENDATION : The Director of Planning recommends the following: 


That in lieu of regular publishing requirements 
under Section 566 (3) of the City Charter which 
may be frustrated by reason of the current 
newspaper strike, publication of advertisements 
in the Vancouver Express within the time limit 
expressed under Section 566 (3) be approved for 
the remainder of the Pacific Press strike. " 


The City Manager RECOMMENDS that the foregoing recommendation of the 
Director of Planning be approved. 


FOR council ACIICM SEE ?AQt{S) . Ikl 
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(CLAIMS: A. 


LICENSES & CLAIMS MATTERS 


CONSIDERATION: 


1. 


Dance Machine - 887 Seymour Street 


The Director of Permits and Licenses reports as follows: 

"When the premises at 887 Seymour Street were purchased by the City of 
Vancouver they were under a lease to Seymour Dance Machine Inc. until 
September 1, 1979, with an option to renew for a further term of 3 years. 
Seymour Dance Machine Inc. hold a City license for a dance hall at this 
location. Reports "have been received from the Police Department that 
the dance hall is not closing week days at 2:00 A.M., juveniles are being 
allowed entry and smoking of marijuana is being tolerated. A copy of 
the Police report is attached. 

Under the provisions of Section 15 of the License Bylaw, no dancing is 
permitted in a dance hall after 2:00 A.M. week days and no one under 
18 years of age is permitted in the premises unless accompanied by a 
parent or guardian. The operators, Mr. Moran and Mr. Fuller have been 
made aware of these regulations on previous occasions. 

The matter of juveniles being on the premises was dealt with by the 
Community Services Ccaratiittee in 1976 and the operators were warned at 
that time to improve the operation or face a possible license suspension. 

For the information of Council, the lease which the City inherited does 
not contain a termination clause applicable to this situation. 

I RECOMMEND Messrs. Moran and Fuller of Seymour Dance Machine Inc. be 
requested to appear before Council and show cause why their business 
license should be renewed." ' 

The City Manager notes that the City's lease with the Dance 
Machine contains a 3 -months' cancellation clause in qas^ the 
building is demolished. This was included because it was 
planned to demolish both that building (Lot 21 on the 
attached map) and the buildings on Lot 20, in order to ex- 
pand the lobby of the Orpheum Lobby, if outside funding 
can be found for that project. The Mayor and the Community 
Arts Council are exploring this with the Provincial Government, 
and hope for a positive response shortly. 

In view of the above. Council may wish to consider whether 
they should at this time give the lessee 3-months' notice 
to vacate, so that the building can be demolished. 

If that decision were taken. Council should also ask the 
Supervisor of Properties to discuss with the Property 
Endowment Fund Board the fate of the buildings on Lot 20, 
for a report back to Council. Those buildings contain 8 
tenants, (6 commercial and 2 residential) . If those build- 
ings also were demolished, it would be possible to use Lots 
20 and 21 for interim parking for 18 cars. 

Consequently the City Manager submits for Council's 
CONSIDERATION the choice between: 

A) Approval of the recommendation of the Director of 
Permits and Licenses to require the operator to 
show cause. 

or B) Giving 3 months' notice to the lessee of cancellation 


of the lease to enable the building to be demolished, 
and further requesting the Supervisor of Properties 
to discuss with the Property Endowment Fund Board 
the fate of buildings on Lot 20, and the economics 
of demolishing these and using the combined site as 
an interim parking lot, - for report back to Council. 
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FIRE AND TRAFFIC MATTERS 


RECOMMENDATION 

1. Hazardous Materials - Firefighting 


A report was presented to City Council November 6, 19 78 from the Task 
Force on the Transportation of Dangerous Goods. Council approved the 
recommendations "A" to "E" contained in that report and approved 
recommendation "F" after amending it to read as follows: 

"Council authorize specifications for a foam-generating 
apparatus to be drawn up immediately and tenders called 
as soon as possible. These tenders to be reported back 
to Council with a recommendation for funding and cost- 
sharing with other municipalities." 

The Fire Chief reports as follows: 

When considering the specifications for a foam-generating apparatus 
it was appropriate to conduct an on-site inspection of the firefighting 
equipment and tactics at the Canadian Forces Base, Comox, B. C. by 
Fire Department senior staff. The findings were: 

1. A specialized single foam crash truck is not necessary if 
existing pumper trucks are equipped with foam generators. 

2. An improved firefighting foam (Aqueous-Film-Forming-Foam) offers 
significant advantages over the standard protein-based foam and 
is recommended for this type of application. 

3. The need for fire entry/proximity suits is eliminated if fire- 
fighters wear fire "approach" suits in addition to their normal 
issue of protective clothing. 


Cost-Sharing 

The Fire Chief has been unsuccessful in gaining cooperation with other 
municipalities with respect to cost-sharing a foam-generating apparatus. 
The initial recommendation to purchase a foam-generating apparatus was 
based on the premise that such a specialized firefighting vehicle could 
only be justified and utilized effectively if it were available to all 
adjoining municipalities. As a result of this lack of cooperation and 
as a result of the inspection of the Canadian Forces Base, an alternate 
method of controlling flammable liquid fires within Vancouver is 
recommended. 


Foam Truck 

The military use two types of firefighting vehicles for flammable 
hydrocarbon liquid fires: 

(a) a large volume, fixed monitor, foam crash truck, 

(b) an 840 gpm standard pumper truck with a foam generator 
attached to a pre-connected IJ5" hand line and nozzle. 


Continued . . . 
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Clause No. 1 Continued 


Whereas the first unit is used for quick knockdown of large fires, 
the second unit is used on smaller fires or for tires inaccessible 
to the larger vehicle. The second smaller vehicle is also used for 
structural fires. 

The design of the second unit offers the versatility required by the 
Vancouver Fire Department. The simplicity of the foam generator 
arrangement lends itself to retrofit applications with existing 
pumper trucks. When equipped with AFFF foam, the normal complement 
of pumper trucks responding to an alarm have the potential to 
extinguish flammable liquid fires of considerable magnitude. 

Additional advantages of attaching foam generators to existing pumpers 
rather than purchasing a single foam crash truck are: 

(a) Quicker Response Time - Each firehall provides a 3H minute 
travel time within their district. The foam crash truck 
would provide an average 10 minute travel time. 

(b) Lower Capital Cost - The estimate for equipping 19 existing 
front-line pumpers with this type of foam-generating system 
is approximately $1,000.00 each, depending on vehicle con- 
figuration, for an estimated cost of $19,000.00. The estimate 
for purchasing a foam crash truck is $80,000.00. 

(c) Versatility - The attachment of a foam generator to each pumper 
increases the flexibility of firefighting capabilities (flammable 
liquid and structural) of each unit without diminishing the 
effectiveness of either function. A foam crash truck is a 
specialized unit and would have only limited potential at fires 
other than flammable liquid fires. 

(d) Manning - The current complement of firefighters would be 
available immediately to extinguish flammable liquid fires. 

The foam crash truck would be unmanned and would require manning 
from another unit prior to responding to an emergency, thereby 
increasing response time. 


Aqueous-Film- Forming-Foam 

Vancouver Fire Department has used, to date, protein-based foam for 
flammable liquid fires. The military are phasing out protein-based 
foam in favour of aqueous-film- forming- foam (AFFF) , which satisfies 
their particular requirements. It is expected that Vancouver will 
continue to maintain some stock of protein foam for specialized 
application but will utilize AFFF for initial attack. The properties 
of AFFF are: 

good resistance to flashback or rekindle 

rapid fire extinguishment, thereby reducing the need to 

carry large quantities of foam concentrate 
long storage life 

specialized nozzles or equipment not required 

compatible with dry-chemical extinguishing agent and other foams 

The cost of purchasing approximately 2500 liters of AFFF concentrate 
is $14,000.00. This cost would be incurred regardless of choice of 
options of retrofit or purchase of single foam truck. 
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Clause No. 1 Continued 


Protective Clothing 

Because of the rapid fire knockdown capabilities of AFFF and the use 
of fog nozzles, the need for fire entry/proximity suits is eliminated 
With standard issue protective clothing - e.g. turn-out coat and 
pants, gloves and boots - the firefighter can approach a high-radiant 
heat fire with only the additional protection of a lightweight fire 
"approach" suit. 

In lieu of purchasing 4 fire entry/proximity suits at a cost of 
approximately $1,400.00 each, equipping 19 pumpers and 2 Rescue & 
Safety vehicles with 25 fire "approach" suits at $280.00 each is 
recommended . 

This alternative, in combination with the foam generator attachment 
and Aqueous-Film- Forming-Foam, will provide personnel protection 
equivalent to military standards. 


Recoinmendations 

The Fire Chief recommends that: 

A. Preparation for calling tenders for a foam crash truck at a 
cost of $80,000.00 be cancelled. 

B. Nineteen pumper trucks be retrofitted with foam-generating 
equipment at an estimated cost of $19,000.00. 

C. 2500 liters of Aqueous-Film-Forming-Foam concentrate be purchased 
at an estimated cost of $14,000.00. 

D. The purchase of 4 fire entry/proximity suits at a cost of 
$1,400.00 each be cancelled. 

E. Twenty-five fire "approach" suits be purchased at an estimated 
cost of $7,000.00. 

F. Funds in the amount of $4 0,000.00 be approved in advance of the 
1979 Operating Budget to permit an immediate start on the 
retrofitting of pumper trucks and the purchase of necessary 
equipment and foam. 

The City Manager strongly supports the above proposal. However, 
in view of the 5% budget limitation imposed by the Provincial 
Government, the City Manager RECOMMENDS this matter be deferred to 
the normal revenue budget, when Council will be better able to 
assess the impact of the 5% reduction, and the Fire Chief is in 
agreement with this deferral. 
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FINANCE MATTERS 


INFORMATION ; 

1 . Tender Awards 

The Purchasing Agent reports as followss 

"In accordance with Council policy, contracts for the following supplies 
were awarded by the City Manager/ authorized City Officialss 

Janitorial Equipment 
Triplex Riding Mower 
Oxfords & Boots - Police & Fire 

Genuine Original Equipment Replacement Parts for Automotive Equipment - Chrysler 
Genuine Original Equipment Replacement Parts for Automotive Equipment - Ford Motors 
Hydraulic Power Pack & Tools 
Rental of Traffic Barricades 
Shirts - Policemen & Firemen 


Copies of the details of these Tender Awards are attached." 

The City Manager submits the foregoing report for Council's INFORMATION. 

RECOMMENDATI ON ; 

2. Investment Matters (Various Funds) December, 1978 


The Director of Finance reports as follows : 

"(a) Security Transactions during the month of December 1978. 
(b) Summary of Securities held by the General and Capital Accounts. 

(a) SECURITY TRANSACTIONS DURING THE MONTH OF DECEMBER 1978 
1. GENERAL AND CAPITAL ACCOUNT TRANSACTIONS (PURCHASES) 


Date Type of Secvirity 


Maturity 
Date 


Maturity 
Value 


Cost 


Chartered Bank Deposit Receipts and Government Notes 


Dec.l Canadian Imperial Bank 
of Commerce 
Bank of Montreal 
5 Toronto Dominion Bank 
5 : Bank of Montreal 
8 Royal Bank of Canada 
13 Vancouver City Savings 

Credit Union 
15 Mercantile Bank of Canada 

18 Mercantile Bank of Canada 

19 Bank of British Columbia 
27 : Bank of British Columbia 

27 ' Mercantile Bank of Canada 

28 Bank of Montreal 


Term 
Days 


Annual 
Yield ^ 


Feb. 

15/79 

$ 1,021,446.58 

$ 1,000,000.00 

76 

10.30 

Apr. 

12/79 

1,037,286.30 

1,000,000.00 

129 

10.55 

Mar. 

15/79 

3,599,917.81 

3,500,000.00 

100 

10.42 

Dec. 

8/78 

496,425.66 

496,058.71 

3 

9.00 

Dec . 

11/78 

500,287.67 

500,000.00 

3 

7.00 

Dec. 

19/78 

500,858.90 

500,000.00 

6 

10.45 

Dec. 

18/78 

1,000,657.53 

1,000,000.00 

3 

8.00 

Dec. 

21/78 

1,501,109.59 

1,500,000.00 

3 

9.00 

Jan. 

17/79 

1,008,247.12 

1,000,000.00 

29 

10.38 

Dec. 

29/78 

2,000,931.51 

2,000,000.00 

2 

8.50 

Feb. 

1/79 

1,010,158.90 

1,000,000.00 

36 

10.30 

Mar. 

3/79 

1,027,070.68 

1,000,000.00 

92 

10.74 



14,704,398.25 

14,496,058.71 
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Date 


Dec. 8 

15 
15 
15 
21 
27 
29 


Date 


Dec.l 
21 


MANAGER'S REPORT, FEBRUARY 2^ 1979 . , . 
Clause #2 continued ; 

2. SINKING FUND TRANSACTIONS (PURCHASES) 


(FINANCE: A7-2) 


Type of Security 


Debentures 


City of 
City of 
City of 
City of 
City of 
City of 
City of 


Vancouver 
Vancouver 
Vancouver 
Vancouver 
Vancouver 
Vancouver 
Vancouver 


10.00% 
10.00% 
6.25% 
6.00% 
8.00% 
9.25% 
6.25% 


Maturity 
Date 


Dec. 16/ 94 
Dec. 16/94 
Apr. 15/80 
June 15/80 
Apr. 1/91 
Sept. 1/90 
Apr. 15/80 


Maturity 



Term 

Yield 

Value 

Price 

Cost 

Yrs/Mos . 

% 

2,000.00 

99.25 

$ 1,985.00 

16/- 

10.10 

4,000.00 

99.00 

3,960.00 

16/- 

10.10 

1,000.00 

95.40 

954.00 

1/4 

10.00 

5,000.00 

94.55 

4,727.50 

1/6 

10.00 

50,000.00 

86.64 

43,320.00 

12/3 

9.90 

20,000.00 

95.20 

19,040.00 

11/9 

9.95 

2,000.00 

95.40 

1,908.00 

1/4 

10.00 

84,000.00 


75,894.50 




Type of Security 


Maturity 
Date 


Maturity 
Value 


Chartered Bank Deposit Receipts and Government Notes 


Bank of British Columbia Jan. 16/79 
Mercantile Bank of Canada Jan. 16/79 


$ 1,012,665.75 
906,571.23 


Cost 


$ 1,000,000.00 
900,000.00 


Term 
Days 


Annual 
Yield % 


46 10.05 
26 10.25 


1, 

919,236. 

98 

1 

,900,000.00 

2, 

003,236. 

98 

1 

,975,894.50 



Dec. 12 


SINKING FUND TRANSACTIONS (SALES) 


Debentures 


Sale 
Price 


City of Vancouver 10.00% Dec. 16/94 


1,000.00 955.00 


1,014.08 16/- 10.07 


(b) SUMMARY OF SECURITIES HELD BY THE GENERAL AND CAPITAL 
ACCOUNTS ONLY - AS AT DECEMBER 31, 1978 


Type of Security 
Short Term 


Chartered Bank Deposit 
Receipts and Government Notes 


Par or Maturity Value 


$ 39,400,061.23 


Cash or Book Value 


$ 38,000,000.00" 


The Director of Finance recommends that the above transactions be approved. 

The City Manager RECOMMENDS that the foregoing recommendation of the Director of 
Finance be approved. 
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IdANAGER'S REPORT, FEBRUARY 1, 1979 (FINANCE: A7-3) 


3 . Champlain Heights - Enclave 2 and 17 

The Chanplain Heights Project Manager reports as follows: 

"OctdDer 17, 1978 Coimcil agreed to lease the above two enclaves 
to "Fore Developtients Ltd." and "Greentree Developments Ltd." respectively. 

Enclave 2 is being leased for construction of the residential 
energy conservation project and Enclave 17 is being leased for an innovative 
housing proposal catibining various trade xmions, labour vinions and credit 
unions in the construction of housing for their members. 

Leases for these two enclaves were to be executed on or before 
Febnaary 13, 1979 however, due to the heavy work load in preparing other 
Chanplain Heights leases, the developers will not have adequate tine to 
review and discuss the dociments prior to this date. 

It is therefore the reccitinendation of this report that an 
extension of time be granted. Progress of both projects with respect to 
design and processing of the building plans is advancing well. 

In view of the foregoing the Project Manager recommends: 

THAT a sixty day extension of the date for execution of the lease 
be granted to the proposed lessees of both Enclave 2 and Enclave 17. " 


The City Manager RECOMMENDS that the reccmnendatian of the Project Manager 
be approved. 

CONSIDERATION : 

4. Grants in lieu of Vancouver City, B.C. Assessment Authority, 
School District, Hospital District, Municipal Finance 
Authority and Greater Vancouver Regional District tax levies 

The Director of Finance reports as follows: 


"Requests for grants In lieu of taxes have been received from the 
following organizations. 

The Area Assessor for Vancouver xmder the B.C. Assessment Authority 
has certified the properties will be shown as exempt on the 1979 Assessment 
Boll in accordance with Charter provisions, and the Director of Legal Services 
has confizsed the Charitable organizations qualify for this exemption under 
Section 396 - C(l) of the Vancouver Charter. 

These requests for grants In lieu of taxes for the period from the 
date of the first building inspection or the date they became taxable to 
t^e date the properties become exempt, (normally January 1st of the following 
year), are subject to Council approval. 

The requests are presented to Council under one section. 


Charitable Organizations 

!• Villa Cathay Care Home Society $31,2714.91 
970 Union Street - Blk 125 D.L. l8l & 2037 
Plan 16060 

Personal Care Home for elderly citizens. 
5ate of first building Inspection - June 10, 1977. 
Grant to cover period from June 10, 1977 to De- 
cember 31 f 1978. 
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Board of Administration, January 1971 (FINANCE - 7) 

Item No. 8 cont'd 

If necessary, legislation will be advanced to eliminate the 
requirement for ratepayer assent to projects approved for 
loan. Projects which could be financed under the Municipal 
Finance Authority will be eligible and again the suspension 
of the requirement that water, sewer, and pollution abatement 
facilities be financed through the Authority will be suspended 
by legislation if required. 

The Minister of Municipal Affairs has been delegated by 

the Minister of Finance to administer the loan fund. However 

normal statutory approvals will still be required.' 

Although it is noted that Federal policy is not clarified, 
the Minister by telegram requested that preliminary requests 
be submitted by January 7th, 

Departments have been requested to submit 1971 and 1972 pro- 
jects by year-end in order that a preliminary request for 
1971 and 1972 financing will be in Victoria by January 7th 
deadline . " 

Your Board submits the report of the Director of Finance for 
INFORMATION of Council. 


******** 


FOR ADOPTION SEE PAGE(S) Ji^.^r..i^ 
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MANAGER'S REPORT, FEBRUARY 2, 1979 (FINANCE; A7-4) 

Clause #4 continued: 


2. Y.M.C.A. of Greater Vancouver 23,31^.59 
282 West U9th Avenue - Lot U Blk 1165 D.L. 526 

Plan 16033 
Langara. 

Recreatiomil service for South Slope families and 
Laxij^ara College students. 

Date of first building inspection - August 11, 1977. 
Property shown as exempt on 1977 tax roll. 
Grant for taxes to cover period from January 1, I978 
to December 3I, 1978. 

3. Coast Foundation Society (197U) 6,653.20 
1U35 Bast Ikth Avenue - Lot A of D Blk I7I D.L. 261|A 

Plan l6BUk 

Housing and rehabilitation of ex-psychiatric patients. 
Date of first building inspection - May 30, 1977. 
Property purcheised from City shown as exempt on 
1977 tax Roll. 

Grant for taxes to cover period from January 1, 1978 
to December 31, 1978. 

U* Girl Guides of Canada | 5>696.68 

1U62 Vest 8th Avenue - Lot 25Ei Blk 331 D.L. 526 
Administrative Offices and meeting rooms for the 
Girl Guides organization. 

Date of first building inspection - August 5t 1977. 
Occupied December 3» 1977. 

Grant for taxes to cover period from August 5* 1977 
to December 3I, 1978. 


TOTAL 166.939.38 


The Director of Finance advised that funds were set aside in 1978 
to provide for this report in the "Other" Grant category, and therefore 
will not affect the 1979 budget. 

As grants in lieu of taxes are subject to Council approval, the 
above requests for grants amounting to $66,939.38 in total are srubmitted 
for Council's CONSIDERATION." 

The City Manager submits the foregoing report of the Director of 
Finance for Council's CONSIDERATION. 


EOR COUHCll ACTiON SEE PAGE(S) 
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MANAGER'S REPORT, FEBRUARY 2, 1979 (PROPERTIES: A9 - 1) 


PROPERTY MATTERS 


INFORMATION 


Demolition - 6 35 Burrard St. 

The Director of Civic Buildings reports as follows: 

"I have received and opened quotations from various contractors for 
the demolition of the structures listed below and have awarded the 
contract to the low bidder as noted:- 


PROPERTY 


PROJECT 


SUCCESSFUL BIDDER 


635 Burrard St. 
Lot 34, Block 2, 
D.L. 185, Plan 5602 

CITY TO PAY 


Downtown Burrard 
Dunsmuir Park Site 


CODE NUMBER 


Arrow Transportation Systems 


$39,600.00 


4189/ 


The City Manager has confirmed the above contract and submits the foregoing 
report of the Director of Civic Buildings to Council for INFORMATION. 


RECOMMENDATION 

2. Expropriation - John Redden Net Co. Ltd. 
159 West 1st Avenue 

The Supervisor of Properties and Director of Legal Services 
report as follows: 

"On May 1, 197 3 City Council passed a motion to expro- 
priate Parcel J, D.L. 3610. On December 18, 1973 City 
Council approved a settlement with the owner and piirchased 
the property. This property was occupied by the owner and 
three tenants. 

One of the tenants, John Redden Net Co. Ltd., had a 5 year 
lease with an option for a further term and an expropriation 
notice was also served on this company. The City was served 
a notice of "Particulars of Claim for Compensation," by the 
tenants' Solicitor, dated July 5, 197 3 which claimed a total 
of $57,090.00 as compensation for expropriation. 

The City has resisted this claim as being unreasonable and 
there have been intermittent negotiations between the solicitor 
for John Redden Net Co. Ltd. and the City Law Office. As a 
result of these protracted negotiations, the solicitor for 
the company has agreed to accept the sum of $4,400.00 in full 
settlement of all claims concerning the expropriation of his 
client's leasehold interest. This settlement is considered to 
be fair and reasonable by both the Supervisor of Properties 
and the Director of Legal Services. 

It is therefore recommended that the City pay the sum of 
$4,400.00 as full compensation of all claims to John Redden 
Net Co. Ltd. for the expropriation of their leasehold interest.' 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Properties and the Director of Legal Services be 
approved . 
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MANAGER'S REPORT, FEBRUARY 2, 1979 


(PROPERTIES: A9 - 2) 


3. Renewal of Lease of Heather Street End - 
Located between V. & L.I. Right of Way 
and the Eraser River 


The Supervisor of Properties reports as follows: 

"Heather Street End, containing 1.0833 acre (0.4384 h) 

located between the V.& L.I. Right of Way and the Eraser 

River is leased to Rayonier Canada (B.C.) Limited (Account 6607). 

It is utilized in connection with the lessee's sawmill 
business for storage and access, at a current rent of 
$357.03 per month plus taxes (total $879.28 per month). 

The lessee has requested and the City Engineer has agreed 
to a renewal. 

After extensive negotiations the lessee has agreed as 
follows: - 


TERM - 

CANCELLATION - 


RENT - 

RENT REVIEW - 
ARREARS OF RENT 


OTHER TERMS & 
CONDITIONS 

LEASE AGREEMENT 


10 years from December 1, 1978 

City to have right to cancel on 6 months 
notice 

$1,400.00 per month inclusive of taxes 

Every 2*5 years and to be market rental value 

City to have right to charge interest on 
arrears 


Similar to those in the previous lease 

To be drawn subject to the satisfaction 
of the Director of Legal Services and the 
City Engineer 


The Supervisor of Properties recommends that the foregoing 
be approved . " 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Properties be approved. 

4 . City-owned Lands, N/S 400 Block VJest 10th Avenue 

The Supervisor of Properties reports as follows: 

"These lands have been purchased for future Civic parking 
needs over the period of the last 5 years from funds 
provided from the Land Purchase Fund and supplementary 
capital funds. 

Council has previously approved demolition of .ill bulldlnjifi 
except for those situated on Lots 9, 10 and 15, IJlock 360A, 
D.L. 526. In order to have Council authority for demolition 
of all remaining buildings in the half block, the Director 
of Civic Buildings should be authorized to also demolish these 
buildings when vacant, subject to the necessary approval of 
the Director of Planning. 

Requests have been received from Vancouver City Savings 
Credit Union and two restaurant operations relative to the 
use of the N.E. Corner of 10th Avenue and Cambie Street for 
temporary parking. 
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(PROPERTIES: A9 - 


Clause No. 4 cont'd : 

The Supervisor of Propcrlios is of the opinion that it would 
ho roasonablc to use the land for this purpose on a whort 
term lease basis, .subject to the tenant being responsible 
for obtaining a Development Permit for temporary parking use. 
The cost of site preparation to be at no cost to the City. 

If the site is not put into this type of use, it will be 
necessary to place concrete barriers around the site and 
this would neither enhance the appearance of the corner or 
produce any revenue for the City. In addition there would be 
expenses incurred in maintaining this very exposed property 
in a neat and tidy condition. 

In view of the foregoing. Council may wish to consider 
authorizing the Supervisor of Properties to enter into 
negotiations with prospective tenants on the foregoing basis. 

Therefore, it is recommended that the buildings on Lots 9, 10 
and 15, Block 360A, D.L. 526 be demolished on the foregoing 
basis when vacant. 

The proposal for interim leasing of the commercial lands at 
the N.E. Corner of 10th Avenue and Cambie Street is submitted 
for Council consideration." 


The City Manager RECOMMENDS: 

A) Demolition of the buildings on Lots 9, 10 and 15, Block 
360A, D.L. 526 when vacant, subject to approval by the 
Director of Planning. 

B) Approval of the proposed interim lease of the City lands 
at the NE corner of 10th & Cambie, subject to the tenants 
obtaining a Development Permit for temporary parking, and 
subject to the site preparation beiriig at no cost to the 
City. 


5 . Replacement of No. 19 Firehall 
Ihe Director of Civic Buildings reports as follows :- 

"On July 12, 1977 City Council appointed Lawrence Redpath as architect for 
the new No. 19 Firehall, to replace the hall on the existing site at 
4396 West 12th Avenue. The total project budget estimate presented to 
Council at that time was $560,000, a figure viiich did not include funds 
for tenporary acccninodation for the fire catpany. 


On Decesnber 20, 1978, the following tenders were received for the denolition 
and rebuilding of No. 19 Firehall: 

Fairview Construction Ltd. $529,884 

Creighton Construction Co. Ltd. $531,992 

Markwood Construction Ltd. $542,915 

Ratcliffe Construction Ltd. $548,211 

Crestwood Cbnstruction Ltd. $552,000 

Aspen Construction Ltd. $558,261 

Vfestnount Construction Ltd. $562,000 

Interland Contractors Ltd. $585,471 

The bids frcm Ratcliffe, Westnount and Interland were unacceptable because 
of conditions made to the tender price. 
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(PROPERTIES: A9 - 


Clause No. 5 cont'd : 

The low bid is substantially higher than the one on the recently tendered 
No. 14 Firehall. Part of the differential could be justified by 
restrictions of site, inflation, temporary facilities, and the cost of 
deanolition. VTe felt however that a trimtning of cost in the order of 10% 
was required. Following the recctimendation of the architect, the decision 
was made to negotiate changes to obtain suitable credits. Negotiations 
with Fairview Construction Ltd. are now corplete, and agreement has been 
reached to reduce the contract price to $467,288. 

On the basis of this price, the total project cost is now estimated to be 
$568,288 as detailed below: 


Architect's and Consultant's Fees 

$ 40,000 

Construction Contract (based on 


negotiated low tender) 

$467,288 

Tanporary Accamiodation 

$ 9,000 

Furniture 

$ 24,000 

Cotinunications Systems 

$ 8,000 

Miscellaneous, tests, permits 

$ 4,000 

Contingency 

$ 16,000 

TOTAL 

$568,288 


It is reconunended that Goioncil: 

A. Accept the price negotiated with the low bidder, Fairview 
Construction Ltd. , and enter into a contract with them for 
$467,288, such contract to be satisfactory to the Director 
of Legal Services. 

B. Approve the allocation of funds as indicated in the body of 
tte report. " 

The City Manager EECOMMENDS that the recommendation of the Director of 
Civic Buildings be approved. 


JFOR CGUHCIL ACilQM SEE PA€E(S]...ife£... 
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MANAGER'S REPORT 

Date : January 29, 1979 

TO: VANCOUVER CITY COUNCIL 

SUBJECT: ENERGY CONSERVATION PROGRAM 

CLASSIFICATION: RECOI-IMENDATION AND CONSIDERATION 


The Director of Civic Buildings and the City Engineer report as 
follows: 

"Background 

A motion was passed by Vancouver City Council on February 14, 1978 
establishing a twelve month Energy Conservation Program, which 
would employ an Energy Conservation Officer and provide funds for 
an Electrical Technician, clerical help and Consultants, for total 
funding of $48,000. Council is to review the program at the end 
of that twelve month period. The matter of the continuation 
of the staff will be reported to Council at a later date. 

This program was outlined in a report from the City Planning 
Department dated February 1, 1978, which divides the work into 
four programs: 

Program A - Conduct an Energy Audit of the City's Internal 
Operations 

This program is to study past billing of energy consumption for 
the City's internal operation and prepare an audit. Surveys of 
Civic buildings will recommend changes in building operation and 
changes to equipment to provide better energy efficiency. 

Program B - Document Existing Energy and Resource Saving 
Policies 

This program is designed to evaluate previous policies and 
practices previously adopted by the City. 

Program C - Develop an Energy Conservation Program for Vancouver 

This program will prepare a list of changes to reduce energy 
consumption by the in-house City operations. 

Program D - Developing a Conserver Society Role for the City 
of Vancouver 

This program relates to aspects of energy savings outside of the 
City operation, by commerce and the public. 

Public transport, a bylaw to require insulation, solar heating, 
public information, are some of the features to be considered. 

First Twelve Month Period 

It was anticipated that in twelve months the following three 
steps would be attained: 

1. Set up a monitoring system so that changes in energy 
consumption can be recorded and analyzed. 

2. Carry out an audit of energy usage by building and activity. 

3. Compare theoretical energy usage with actual usage, and 
establish areas or activities where energy consumption 
can be reduced. 

and that progress would have been made on Step 4 : 

4. Establish and implement an energy saving program on selected 
buildings, using a specified target reduction and a 
specified period of time to achieve the reduction, say 6 

to 9 months. 
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Progress 

1 . Energy Audit 

The Energy Audit allows comparison within groups of buildings 
such as Firehalls, Libraries, Health Clinics to find good 
and bad energy consumptions. The quantity and costs for 
electricity, gas, oil and steam for the years 1975-78 have 
been tabulated, and energy consumption and cost on a square 
foot basis calculated. 

The variation of total energy yearly consiamption is affected 
by the degree of insulation, whether equipment can be shut 
off, if night set back is used, the building construction, 
the hours of operation as well as the methods of the people 
operating the building. 

2 . Building Surveys 

Surveys of heating, ventilating and air conditioning have 
been carried out in the civic buildings recommending changes 
in the operation of some buildings and changes or additions 
to the equipment costing $16,000 to provide yearly savings 
of $15,000. Comfort will not be affected by these changes. 
The Energy Audit and recommended changes to buildings are 
available at the office of the City Clerk. 

3 . Fuel Oil to Gas Conversion 

Natural gas costs about half as much as fuel oil for an equal 
heating effect, is readily available in British Columbia and 
is immune to foreign political interference. Information 
from B.C. Hydro and the Federal Government indicates a 
further improvement in this price difference in the future. 
The cost of conversion can be covered in 2-2^ years of 
operation. It is proposed to convert the existing oil 
burning equipment to natural gas at a cost of $23,000 for 
yearly savings of $10,000. 

4 . Design of New Buildings 

In the design of new civic buildings, energy conservation 
is now included in the program for the building, with due 
consideration to economics and function. Each building 
presents its own opportunities for conservation which are 
assessed and where economic, are included in the design. 

More energy could be saved by designing to the standards 

of the Federal Government's Measures for Energy Conservation 

in New Buildings, regardless of economy. 

5 . Internal Lighting 

Lighting in Civic buildings has been designed on an "area" 
basis, providing uniform illumination in offices to a level 
recommended by the Illuminating Engineering Society for 
the task to be performed in the office. This practice 
allows rearrangement of furniture without changing the 
lighting system. To reduce the energy consumption, the 
existing lighting systems are being reviewed on the "task" 
lighting basis. Task lighting will provide the recommended 
illumination on the desk or "Task Area" and a lower level 
of ambient lighting in the remaining area. In view of the 
attention focused on energy, the "task" lighting concept is 
being adopted. 

To assess the feasibility of modifying the existing lighting, 
a consulting illumination engineer surveyed the City Hall 
and the Public Safety Building. 
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Savings in the order of 25% of the lighting load are 
possible by modifying the lighting in these buildings and 
it is expected that significant savings can also be achieved 
in the other civic buildings. 

The survey showed that approximately 70% of the reductions 
can be achieved by removing lamps. This "delamping" 
program can be carried out at a minimal cost and can be 
proceeded with directly in all buildings using the criteria 
developed from the survey. The savings in energy costs are 
expected to amount to over $15,000/yr. from the "delamping" 
while the labour and material costs are estimated to amount 
to approximately $7,000. Further energy reductions are 
possible in many offices by relocating fixtures to optimum 
locations to allow other fixtures to be removed. These 
modifications are more costly and must be considered 
individually for cost effectiveness. The information for 
this program will be gathered as part of the "delamping" 
program. Estimates will be made and a "Fixture relocation" 
program advanced in 1980 giving priority to those jobs with 
the highest savings vs. cost ratio. 

6 . Floodlighting 

The City has relatively little floodlighting on buildings. 
In most cases the floodlighting has a dual role of decoration 
and security. A complete survey of all floodlighting has 
not been completed. 

The most prominent floodlighting is on the City Hall and burns 
from dusk until 1:00am daily. This does not include lighting 
on the East Wing which is needed for security. The annual 
cost of energy is approximately $3,300. This energy would 
be saved if the floodlighting was eliminated. Alternatively, 
a "demand" charge of approximately $1,600 per year for peak 
loading could be avoided if the floodlighting is not turned 
on while the office lights are on. This "peaking" only 
occurs in the winter. Leaving the floodlighting off while 
the inside lights are being turned off would probably not be 
noticed as this occurs during the rush traffic period. The 
extent of this floodlight reduction (i.e. total for $3,300 
saving or reduced hours for $1,600 saving) is referred for 
Council consideration. 

7 . Street Lighting 

The Street Lighting System and the total City fleet of 
vehicles consume substantial energy (over $1,000,000 annually 
each) . Accordingly, a description of current policies and 
practices are included in this report which indicates that 
further significant savings are not apparent at the present 
time. 

The lights which illuminate over 800 miles of streets and 
lanes consume 46 million kilowatt hours of electrical energy 
each year at a cost of $1.3 million. The City's policy 
since 1946 has been to install the minimum level of 
illumination recommended for safety by the Illuminating 
Engineering Society. High intensity discharge lamps have 
been used since 1957 in all standard lighting for economy. 
As more efficient equipment becomes available it will be 
recommended where it will reduce the costs and conserve 
energy. 

There have, however, been several beautif ication projects 
which have utilized costly and inefficient light sources 
(such as the Granville Mall and Water Street) to provide 
the basic street lighting while in other projects incandescent 
lights have been used for decoration of the streets, such 
as Broadway West and Hastings Street. 
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In every case, the City Engineer has drawn Council's 
attention to the use of inefficient and costly lighting 
for beautif ication. Special mercury vapour lamps are now 
available which simulate the colour of incandescent light 
and these are being recommended to reduce the operating 
costs and the energy consumption. 

8 . City Vehicles 

Fuel costs exceed $1,000,000 annually for the City fleet. 
We are continually looking for ways to reduce this cost. 
Recent changes have been made to the fleet to reduce costs 
and conserve fuel such as: 

(a) use of diesel engines; 

(b) selection of economic gear ratios; 

(c) selection of engine size to operate at most 
economic fuel consumption rate; 

A review of the benefits of more frequent tune-ups on fuel 
economy indicate our present time schedule for regular 
tune-ups is currently frequent enough to prevent most, if 
not all, fuel consuming malfunctions from occurring. 

Recent studies by other fleets indicate there may be other 
ways to further improve fuel economy. Operator training, 
encouragement to operate the vehicles in the most economic 
fashion, use of correct tire pressures and the elimination 
of extended idling are some of the possibilities. Other 
gains in fuel economy may be obtained through various 
mechanical accessories and the selection of lubricants. 
These possible economies will be reviewed further this year 
and reported to Council as necessary. 

Proposed Energy Conservation Program 

1. Civic buildings are to be operated so that no air conditioning 
systems, ventilating or exhaust fans are operated and the 
space temperature is reduced to 60Of when the building is 
unoccupied . 

2. Deficiencies of air sealing and insulation are corrected 
in Civic buildings. 

3. Oil fired heating is converted to natural gas. 

4. New buildings are designed and built to the most energy 
effective standards possible allowing for economical, 
functional and architectural requirements. 

5. A delamping program is carried out. 

6. Floodlighting is eliminated or reduced as Council directs. 

7. A target of 5% reduction of energy consumption in Civic 
buildings is established to be achieved by June 1, 1979. 

Conclusion 

Savings of $40,000 each year are expected if the above program 
is implemented in return from a one time expenditure of 
$46,000 for modifying equipment and reducing lighting at Civic 
buildings . 

Savings from street lighting and City vehicles are not apparent 
at this time. 
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The Director of Finance recommends that consideration of rec- 
commendation (b) be deferred to the February 15, 1979 meeting 
of the Finance and Administration Committee for consideration 
within the total 1979 Supplementary Capital Budget. 

RECOMMENDATION 

The Director of Civic Buildings and the City Engineer recommend 
that Council: 

(a) Approve implementation of the Energy Conservation Program 
outlined in the body of this report, and 

(b) Approve in principle the alteration of mechanical and 
electrical equipment to achieve energy cost savings, at 

an estimated total cost of $46,000, with the recommendation 
that the Finance and Administration Committee consider 
the source of funds to be the 1979 Supplementary Capital 


For Council's CONSIDERATION, we request direction that either 

(c) Floodlighting be eliminated at City Hall for a yearly 
saving of $3,300, or 

(d) Floodlighting be turned on at City Hall only after office 
lighting is turned off for a yearly saving of $1,600." 


The City Manager submits the foregoing report of the Director 
of Civic Buildings and the City Engineer to Council for 
CONSIDERATION and RECOMMENDS that the recommendations be 
approved . 


budget . 



BOARD OF ADMINISTRATION 


PERSONNEL MATTERS 


REGULAR REPORT 


DECEMBER 18, 1970 


RECOMMENDATIONS : 


1 . 


Salary & Classification Review - 

Four Positions Sanitation Branch, Sewer, 

Water & Sanitation Div . Eng. Dept. 


The Director of Personnel Services reports as follows: 

"The Assistant City Engineer reports that four 10 Cubic Yard 
'Smith Pac ' garbage packers have been ordered for use as one 
man collection vehicles. These units became operative on 
October 21, 1970. I have therefore reviewed the proposed 
duties and responsibilities of these positions. 

The incumbents will be required to drive the truck and perform 
routine collection work in the operation of a scavenging truck 
They will work in an assigned area and be responsible for the 
collection of all garbage and refuse, issuance of receipts for 
fees collected plus the maintenance of simple related records. 
The incumbents will also be working alone on an assigned beat 
to empty street litter bins. The work of these positions 
fall substantially within Class Specification No. 767, Truck 
Driver (Scavenging), Pay Group 7, $3,575 per hour and I 
recommend that the positions be so classified effective 
October 21, 1970. 

There will not be any additional costs for this proposal.' 

This report has been discussed with the Assistant City Engin- 
eer, Sewer, Water and Sanitation Division and the President 
of the Vancouver Civic Employees Union, both of whom concur 
herein . " 


SUMMARY 


Incumbent 


Proposed Classification 


Effective Date 


4 positions 


Truck Driver (Scavenging) 
Pay Group 7 
$3,575 Per Hour 


October 21, 1970 


Your Board 

RECOVLMENDS that the foregoing recommendation of the Director o 
Personnel Services be adopted. 


PART REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


JANUARY 18, 1979 


A meeting of the Standing Committee of Council on Planning and 
Development was held in the No. 2 Committee Room, Third Floor, City Hall, 
on Thursday, January 18, 1979 at approximately 1:30 p.m. 


PRESENT : Alderman Harcourt, Chairman 

Alderman Boyce 
Alderman Ford 
Alderman Kennedy 
Alderman Puil 

CLERK TO THE 

COMMITTEE : M. L. Cross 


RECOMMENDATIONS 

1 . Status of Rezoning Applications 

The Committee considered a memorandum dated January 9, 1979 from 
Mr. H. W. Gray, Zoning Planner, forwarding the monthly status of 
rezoning applications for the month of December, 1978 (on file in the 
City Clerk's Office). Mr. R. Scobie, Zoning Division, provided further 
information on the following applications: 

(a) 6137 Cambie St. 

- CD-I Text Amendment to allow "church" use 

- Public Hearing has been set for February 20, 1979 

(b) 57th and Hudson/1105 West 57th Avenue/ 
1176 and 1220 West 54th Avenue 

- Applications to rezone fairly extensive property within the 
block bounded by 54th and 57th Avenues, Oak and Hudson 
Streets from RS-1 to CD-I. A report outlining these three 
applications will be before Council mid-February. 

(c) Central Waterfront Rezoning 

^ The Central Area Division will be reporting to Council mid- 
February on the status of this application. 

(d) 8699 Angus Dr. 

- The Zoning Division is awaiting input from the Marpole 
Citizens' Planning Committee who are meeting with the Park 
Board. There is also a study scheduled by the Finance 
Department with respect to utilizing the lands at the foot 
of Angus Drive for an industrial park. A report should be 
submitted to Council February 20, 1979. 

A member of the Committee advised that the applicant for 
3338 and 3390 The Crescent was anxious to have the application 
proceed. Mr. Scobie advised that the applicants had requested the 
application be placed "on hold" until the new year. The Zoning 
Division has not received any request to continue processing the 
application with the existing information supplied nor has it 
received the new information intimated in the "hold" request. 
Mr. Scobie undertook to contact the applicant for clarification. 

RECOMMENDED 

THAT the status report of rezoning applications for the month of 
December, 1978 be received. 
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Part Report to Council 
Standing Committee of Council 
on Planning and Development 

January 18, 1979 (1-2) 

2 . Discussion of Outstanding Matters 

The Committee considered a list of outstanding items and status as 
of December, 1978 (on file in the City Clerk's Office). The Chairman 
noted that this document was for information purposes only and several 
of the items would be discussed during consideration of the Planning 
Department Annual Review. 

RECOMMENDED 

THAT the list of outstanding items of the Committee be received 
for information. 


The meeting adjourned at approximately 3:25 p.m. 


FOR COilNClL kCim SEE PA6E(S}...i.kk 


PART REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 



January 18, 1979 


A meeting of the Standing Committee of Council on Finance and 
Administration was held on Thursday, January 18, 1979, at approxi- 
mately 3:30 p.m., in Committee Room No. 3, third floor. City Hall. 


PRESENT ; Alderman Puil (Chairman) 
Alderman Ford 
Alderman Gerard 
Alderman Little 
Alderman Marzari 


ALSO 

PRESENT ; Alderman Kennedy 
CLERK : G. Harden 


RECOMMENDATION; 


1. Newsletter Insert for 1979 Tax Bill 

The Committee considered the attached Manager's report dated 
January 11, 1979, wherein the Director of Finance reported on a 
newsletter insert for the 1979 Tax Bill. The newsletter allows many 
Departments and Boards to put forward important messages and would 
contain a message from the Mayor and Council, and provide a picture 
of the budget. With the recent budget controls announced by the 
Provincial Government, the newsletter may be of special importance 
in 1979. The printing cost in 1978 was approximately $5,000 and 
this amount has been included in the 1979 budget estimates. 

The Committee favoured the inclusion of the newsletter with 
the Tax Bill but questioned the value of the distribution of the 
newsletter by mail-walk in the West End high density apartment 
district as it was felt the newsletter would just be dropped off 
in many of the apartment lobbies rather than being distributed 
properly to each tenant. The Committee also felt that the School 
Board and the G.V.R.D. should be invited to submit material for the 
newsletter. 

The Director of Finance felt that it would be worth the extra 
$1,900 to distribute the newsletter to 40,000 people in West End 
apartments. It was noted that the newsletters are distributed 
through libraries and by other means to apartments in Kitsilano and 
other areas as there would be a tremendous overlapping of distribu- 
tion to single-family homes in these areas because the mail-walk 
would not distinguish between apartments and homes. 

Following further discussion, it was 

RECOMMENDED 

A. THAT a newsletter similar to that distributed in 1976 
to 1978 be prepared and distributed in 1979 via the 
tax bills, at an approximate printing cost of $5,000. 
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Report to Council 

Standing Committee on Finance & Administration 
January 19, 1979 


(II-2) 


Clause #1 continued: 


B. THAT Mr. Bud Elsie be retained to coordinate the 
design, layout editing and production of the newsletter 
at an approximate cost of $600. 

C. THAT the School Board and G.V.R.D. be invited to submit 
material for the newsletter. 

D. THAT a committee consisting of the Mayor, Chairman of 
the Finance and Administration Committee, the City 
Manager and the Deputy Director of Finance review and 
approve the content of the newsletter. 


The meeting adjourned at approximately 4:30 p.m. 


* * * * * 

FOR CGUJiCiL ACTION SEE PAGE(S)....'.kk, 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


JANUARY 25, 1979 


A meeting of the Standing Committee of Council on Finance and 
Administration was held on Thursday, January 25, 1979, at approxi- 
mately 11:30 a.m., in Committee Room No. 3, third floor. City Hall. 


PRESENT : Alderman Puil (Chairman) 
Alderman Ford 
Alderman Gerard 
Alderman Little 
Alderman Marzari 

COMMITTEE 

CLERK : G. Harden 


RECOMMENDATION: 


1. Federal Employment Programme - 
Young Canada Works 1979 

On January 16, 1979, City Council, when dealing with a 
Manager's Report dated January 10, 1979, passed the following motions 

"A. THAT the City participate in Young Canada Works (1979) 
to a maximum City cost of $50,000.00. 

B. THAT the Standing Committee on Finance & Administra- 
tion be authorized to select the proposals to be sub- 
mitted to Canada Employment and to establish priori- 
ties among the projects. 

C. THAT the City Engineer or his representative be 
authorized to sign the application forms and the 
agreements on behalf of the City and to make minor 
adjustments where required." 

The Committee considered 33 projects in the Young Canada Works 
1979 Programme of which the City's share totals $181,276. 

The Committee heard representatives from Civic Departments and 
Boards report on their projects. It was suggested that reduced 
projects could be forwarded for the following projects: 

Downtown Housing Rehabilitation 
Mcirpole Home Maintenance for Seniors 
Computerized Systems Library 

and one project be added to the Civic Buildings submission - Clean 
Up Civic Buildings - City's share $5,102. 

The Director of Finance was requested to check the Park Board 
funding for "Park Planning/Facilities Data Research - $7,751" and 
"Stanley Park Zoo Development - $17,519" which were listed at no 
cost to the City in the summary sheet (copy attached) . He was 
further requested to report back to the Committee if the funds were 
not available in the Park Board Budget. 
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Report to Council 

Standing Committee of Council 

on Finance & Administration 

January 25, 1979 (III-2) 


Clause #1 continued: 


Following discussion, the Committee established priorities 
for each project as follows: 


PRIORITY NO. 1 


Department 


PRIORITY NO. 2 

Department 

Police 
Health 

Civic Buildings 
Planning 

Park Board 


Project 


City Share 


Permits & Licenses 

Data Development Task Force 

$ 

2,250 

Social Planning 

Downtown Housing {h of project) 


10,300 

Civic Buildings 

Clean Up Civic Buildings 


5, 102 

Planning 

Riley Park Community Upkeep 


4,176 


Marpole Home Maintenance for 




Seniors (reduced project) 


4,176 

Library 

Computerized Serials 


3,723 


Computerized Systems Library 


7,100 


(reduced project) 




Library Historical Photographs 


3,618 

Park Board 

Park Planning/Facility Data Research 

Nil 


Stanley Park Zoo Development 


Nil 


John Hendry Park Development 


Nil 


Stanley Park Seawall 


Nil 


Outdoor Explorations 1979 


8,202 


Swimming Integration 


5,370 


Project 

Microfilming Police Records 
Yes You Can 

Downtown Eastside Activities 
Commercial Evaluation - Knight/ 

Kingsway 
Pioneers 1979 
Integration 1979 
Project Leap 
Touring 1979 
Sunshine Music Caravan 


$ 54,017 


City Share 

$ 7,318 
4,968 
5,643 

4, 004 
12,837 
8,202 
4,956 
8, 887 
5,235 

$ 62, 050 


PRIORITY NO. 3 


Department 

City Clerk 
Social Planning 

Health 
Planning 


Library 


Project 


City Share 
$ 2,368 


Discover the Archives 
Balance of Downtown Housing 

Rehabilitation 11,800 

Project update 5,481 

Kensington Community Profile 2,002 

Vancouver Local Area Profile Studies 4,886 

Retail Sales/Purchases Simulation 4,259 
Balance of Marpole Home Maintenance 

for Seniors 6,606 

Library Art Project 1,993 

Britannia Outreach Summer 4,096 

Creative Approach Library Service 4,456 

Library Promotion 1979 4,064 

Library Juvenile Services Outreach 9,537 
Balance of Computerized Systems 

Library 3,661 


TOTAL 


$ 65,209 
$181,276 
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Standing Committee of Council 

on Finance & Administration 

January 25, 1979 (111-3) 

Clause #1 continued: 


Following further discussion, it was 
RECOMMENDED 

A. THAT all projects listed under Priority No. 1 

be submitted to the Federal Government for funding 
under Young Canada Works 1979. 

B. THAT all projects listed under Priority No. 2 
be submitted for substitution purposes only for 
projects listed under No. 1 that do not receive 
Federal approval and the City Manager be authori- 
zed to set priorities. 

C. THAT the City Manager be authorized to submit 
additional projects of merit that do not require 
new City funds. 

D. THAT the Police Department project - 'Microfilm- 
ing Police Records' be given top priority in the 
Priority No. 2 category. 


2 . 1979 Grant Request - The Vancouver Art Gallery 

The Committee considered the attached Manager's report dated 
January 23, 1979, wherein the Director of Finance reported on the 
Vancouver Art Gallery's 1979 grant request. The Manager's report 
gives details of each category of expenditure included in the 
grant request and gives a comparison with the grant received in 
1978. A summary of the 1979 grant requested is as follows: 


Category of Expenditure 1979 Request 


Salaries and Fringe Benefits 

$ 

189,167 

Security 


46,454 

Janitorial Services 


28,658 

Fuel 


4, 283 

Power 


12,656 

Insurance 


23,357 

Restoration of the Collection 


5,000 

Miscellaneous Expenses 


5,850 

Minor Repairs and Purchased Services 


15,667 

Total Operating and Maintenance 


331,092 

Major Building Repairs 


7,520 

Equipment 


6,707 

Total Grant Request 

$ 

345,319 


Mr. Luke Rombout, Director, Vancouver Art Gallery, headed a 
delegation from the Art Gallery and following the Committee's 
suggestion, directed his remarks to the item 'equipment - $6,707'. He 
advised Vancouver is the only gallery in Canada that doesn't have 
a catalogue of its collection and the $6,707 is for photographic 
equipment for this purpose. However, following discussion with the 
Committee, he advised they would be agreeable to deferring this 
item until the final Civic budget is determined for 1979. 

The Committee expressed concern about the remaining grant 
requested - $338,612 which would be a 10.8% increase over the 1978 
grant. This amount includes $26,618 for reclassifications as pro- 
posed by the Personnel Department. It was noted there would have 
to be a reduction in service if the grant was held to below 10.8%. 
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January 25, 1979 (III-4) 


Clause #2 continued: 


Following further discussion, it was 
RECOMMENDED 

A. THAT a grant of $33 8,612 be approved for the Vancouver 
Art Gallery in 1979. 

B. THAT the amount of $6,7 07 for equipment be deferred 
for consideration following finalization of the total 
Civic budget for 1979. 


3 . Review Procedures for the 1979 Revenue Budget 

The Committee considered the attached Manager's report dated 
January 11, 1979, wherein the Director of Finance outlined review 
procedures employed for Budget Review as used in previous years, 
and submitted for consideration a review process for 1979 as 
follows : 

Should the Finance Committee continue with last 
year's more extensive review of the departmental 
budgets? 

In following last year's procedure, the Finance Com- 
mittee may wish to review each departmental budget in 
some detail. If so, the following information and 
submissions would be presented for each department; 
along with the total budget picture. 

(i) Details of the departmental budget expenditures 

as submitted, as recommended, and with comparative 
data for 1976-78. The expenditure categories will 
be aggregated to some extent so that the detail 
will not be overly burdensome. 

(ii) Comments by the Budget Review Committee on signi- 
ficant budget issues which should, in their 
opinion, be drawn to the Finance Committee's 
attention . 

(iii) Summary of supplemental requests with recommenda- 
tions by the Budget Review Committee. 

(iv) Submission by the Department of any appeals to 

the recommendations of the Budget Review Committee. 

(v) Excerpts from the Departmental Reviews (including 
priorities and organization chart) would be in- 
cluded for information where applicable. 

The Committee agreed that an extended budget review should be 
continued and the Committee suggested that the following areas should 
be analysed in depth: 

local area planning 
health clubs 
library hours 

safety function in the Personnel Department 
- to identify those City funded activities that are 
considered a Provincial responsibility. 
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(III-5) 


Clause #3 continued: 


Following further discussion, it was 
RECOMMENDED 

A. THAT an extended review of the departmental budgets be 
continued as detailed above. 

B. THAT the timetable for the review by the Finance Com- 
mittee be as follows: 


Preliminary Budget to Finance 
Committee 

Budget Review Committee 
meetings 

Interim Budget to and Reviewed 
by Finance Committee 


Interim Budget to Council 

Final Budget to Finance 
Committee 

Final Budget to Council 


February 8 
February 12 

Monday April 2 - 3:30-5:30 

Wed. April 4 - 3:30-5:30 

Thurs. April 5 - 3:30-5:30 
April 10 

April 12 
April 24 


The meeting adjourned at approximately 1:20 p.m. 


* * * * 


FOR COUHC!!. ACTiOH SEE PA6E(S) 


REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


JANUARY 25, 1979 


A meeting of the Standing Committee of Council on Community Services 
was held on Thursday, January 25, 1979, in Committee Room No. 1, 
Third Floor, City Hall, at approximately 1:30 P.M. 


PRESENT ; Alderman Rankin, Chairman 
Alderman Bellamy 
Alderman Gerard 
Alderman Little 
Alderman Marzari 


Clause 2 Only 


COMMITTEE CLERK H. Dickson 


RECOMMENDATION 

1. Extension of Hours - Grandview Hotel "Pub" 

The Committee had before it for consideration a Manager's 
report dated January 18, 1979, in which the Director of Permits & 
Licenses reported as follows: 

"A letter has been received from the Grandview Hotel, 618 W. Cordova 
Street, requesting Council approval to keep their Class A "Pub" 
open from 10:00 A.M. to 12 midnight. These hours of operation would 
be the same as the beer parlour. 

The Police Department advise they have no objection to the extension 
of hours for the "Pub". 

In view of the comments from the Police Department, who are responsible 
for patrolling liquor premises, I RECOJWEND the request from the 
Grandview Hotel be approved." 


Appearing before the Committee on this matter was a repre- 
sentative of the Pemits & Licenses Department who advised the 
Committee similar applications have been received from the Eldorado 
Motor Hotel at 2330 Kingsway and from the Empress Hotel at 235 
East Hastings Street. 

The spokesman from the Permits & Licenses Department advised 
the Police Department has no objection to the extension of the 
hours for the "pub" within the Eldorado Motor Hotel and the Empress 
Hotel and that he therefore would recommend approval of their 
requests to keep their Class "A" "Pubs" open the same hours as their 
beer parlours. 

Following discussion, it was 

RECOMMENDED 

THAT Council approve an extension of the operating 
hours of the Class "A" "Pubs" within the Grandview 
Hotel at 618 West Cordova Street, the Eldorado Motor 
Hotel at 2330 Kingsway and the Empress Hotel at 235 
East Hastings Street to coincide with the hours of 
operation of their beer parlours. 


Continued 


Board of Administration, December 18, 1970 ... (REGULAR PERSONNEL-2) 


2. Amendment of Regulation 205-2 

Residence Requirement for Firefighters 

The Director of Personnel Services reports as follows: 

"After a trial period of approximately four years. City Council 
on November 17, 1970 adopted the recommendation of the Fire 
Chief to establish an extended residence area for a maximum 
of twenty five percent (25%) of the fire fighting staff. 

In the light of the above, and to further clarify boundaries. 
Regulation 205-2 Fire (a) Areas Permitted has been rewritten 
and should now read as follows: 

'All appointees to the staff must reside in Vancouver 
or in one of the following adjoining municipalities 
and must continue to reside within these areas while 
in the City's employ: 

West Vancouver (East of West Bay) 

North Vancouver 

North Vancouver District 

Burnaby 

University Endowment Lands 
Richmond 

After submission of a written request and only with 
subsequent approval by the Fire Chief, a maximum twenty 
five percent (25%) of the total number of Fire Depart- 
ment appointees may reside in the extended areas defined 
as follows: 

West Vancouver (West of West Bay) 
New Westminster 
Eraser Mills 
Port Moody 
Port Coquitlam 

District of Coquitlam, (West of Pitt River) 

Delta Surrey, except South of a line extending West 

along the Ladner Trunk and East of New McLellan 

Roads . ' 

The Director of Personnel Services recommends that Personnel 
Regulation 205 - 2(a) as amended be adopted." 

Your Board 

RECOMMENDS that the foregoing recommendation of the Director of 
Personnel Services be adopted. 


****** 


FOR ADOPTION SEE PA6E(S) 4^1... 


Report to Council 

Standing Committee of Council on Community Services 
January 25, 1979 


(IV-2) 


INFORMATION 

2 . Black Solidarity Association 

The Chairman had agreed to hear a delegation from the Black 
Solidarity Association and a large number of persons appeared 
before the Committee with the president of the Association, Ms. 
Delicia T. Crump. Also in attendance was M.L.A. Emery Barnes. 

A brief dated January 25, 1979 from Mr. Barnes and an undated 
brief from the Black Solidarity Association were distributed (copies 
circulated) , the latter concluding with a suggestion that business 
licenses of clubs involved in racial discrimination be suspended. 

Ms. Crump advised the Committee the Association has been 
receiving complaints since early summer of the treatment of black 
people at downtown cabarets; that black persons are being asked 
for two or three pieces of picture identification before being 
permitted to enter some cabarets; that two women were kicked 
down flights of stairs and one man beaten unconscious for asking 
why three pieces of identification are required for black persons 
to be admitted while other persons are apparently not required to 
produce the same I.D. Ms. Crump said the Association has 
complained to the Human Rights Commission and nothing has been 
done by the Commission. She said Misty 's and Sugar Daddy's are 
the two cabarets most frequently complained about. 

Mr. Paul Winn told the Committee the Association had written 
by registered letter to a random selection of ten downtown clubs 
asking for their entrance requirements and only one of these clubs 
responded. Some letters were returned opened. 

Mr. Winn said he had gained access to Misty 's on one occasion 
but an East Indian who accompanied him was denied entrance allegedly 
for wearing a turban. Mr. Winn suggested there is a flagrant flaunt- 
ing of the Human Rights Code and said that Police are apparently 
telling club operators who to discriminate against; that when a 
black person complains, the police often arrest the victim. 

It was noted by the Committee that operators of downtown 
cabarets had not been invited to attend the meeting nor had the 
police been officially advised, and some concern was expressed 
over the Committee listening to such complaints without the 
presence of the police and the club operators. It was noted that 
the City does have a racial discrimination by-law and has the 
power to suspend business licenses. 

Following brief discussion, the Committee agreed that it 
would hear verbal submissions this date which would be recorded* 
and distributed to the operators of the clubs and to the Police 
Department who would be asked to attend a future meeting and give 
their responses to the complaints. 

The Committee then heard detailed accounts of incidents of 
alleged racial discrimination by downtown cabaret operators and 
employees and by members of the Vancouver City Police Department 
from the following persons: 


- Meticha Deprina (SP?) 

- Delvin Nathan 

- Luke Warrington 

- Lorena Jordan 

- Adrian Leftwich 

- LaVerne Chaney 

- Leora Smalley 


- Milton Johnsen 

- Fabian Bello 

- Margaret Work 

- Tuli Hazelman 

- N. Sible 

- Charles Calloway 

- Melford Barnett 


Continued . . 


♦Attached, as Appendix "A", is a detailed 
record of the statements made to the Committee. 
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Clause No. 2 Continued 


A spokesman from the Human Rights Branch addressed the 
Committee briefly, saying that action is being taken; that a 
report from the Human Rights Branch regarding allegations of 
racial discrimination has been forwarded to the Minister of 
Labour. 

Following brief discussion, it was AGREED that the record 
of the statements made to the Committee would be distributed to 
the Police Department and the operators of the downtown cabarets 
who would be invited to attend a meeting of the Community Services 
Committee within the next two weeks for further discussion and 
that the Chairman would contact the Minister of Labour to deter- 
mine what action the Minister intends to take regarding these 
complaints . 


The meeting adjourned at approximately 3:40 P.M. 


* * * * * 


FOR COUMCiL ACTION SEE PAGE(S) ..../.4lZ... 


REPORT TO COUNCIL 



STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


JANUARY 25, 1979 


A meeting of the Standing Coitunittee of Council on Planning and 
Development was held in the No. 2 Committee Room, Third Floor, City Hall, 
on Thursday, January 25, 1979 at approximately 1:40 p.m. 


RECOMMENDATIONS 

1 . Review of Parking Requirements for the Downtown District 

The Committee considered a report of the City Manager dated 
January 16, 1979 (copy circulated) in which the Director of Planning 
and City Engineer recommend a new departmental study to review the 
existing parking regulations and policies for the downtown district. 

Mr. E. Crickmore, Central Area Division, advised that representa- 
tives of several organizations had met with the Director of Planning 
and City Engineer to discuss the existing parking regulations and 
had requested that the City review the parking demands for downtown 
particularly the restrictive number of spaces permitted for new 
buildings . 

The Director of Planning and the City Engineer agree with down- 
town business representatives that a limited study should be done as 
quickly as possible. It has been suggested that a study period of 
approximately 45 days is desirable. It will be necessary to establish 
this study as a number one priority in order to complete it within the 
45-day period. 

This review would basically encompass: 

- Inventory of existing parking spaces (on-street; garages; surface lots) . 

- Projected development demand (short and long term) . 

- Effect on street capacities. 

- Short and longer term strategies for dealing with parking demand. 

- Review of existing standards. 

- Opinions of the development industry and organizations. 

- Comment by developers and development permit applicants. 

- Some economic analysis. 

- The consequences of change on existing parking policies. 

The actual study program would be reviewed with a representative 
committee from the various organizations, and the draft report would be 
discussed and reviewed with this committee prior to submission to City 
Council. 


PRESENT 


Alderman Boyce, Acting Chairman, 
(Item 1) 

Alderman Harcourt, Chairman 
(Item 2) 
Alderman Ford 
Alderman Kennedy 
Alderman Puil 


CLERK TO THE 
COMMITTEE 


M. L. Cross 
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Report to Council 
Standing Committee of Council 
on Planning and Development 
January 25, 1979 

Clause No. 1 cont'd : 

Mr. Crickmore advised that the study program would be reviewed 
by a committee comprised of representatives of the various organiza- 
tions. The development industry has requested that a member of 
Council chair meetings of the committee. 

RECOMMENDED 

A. THAT the Director of Planning and City Engineer review the 
downtown district parking regulations as outlined in the 
report of the City Manager dated January 16, 1979 and 
report through the joint Standing Committees on Planning 
and Development and Transportation after consultation with 
the special committee representing the development industry. 


B. THAT Alderman Kennedy be appointed to chair the review 
committee meetings. 


2 . Planning Challenges - Vancouver's Central Area 

The Committee considered a report of the City Manager dated 
January 22, 1979, forwarding a draft Broadsheet entitled "Planning 
Challenges - Vancouver's Central Area" (on file in the City Clerk's 
Office). Mr. D. Hickley, Associate Director, Central Area, advised 
that the purpose of the Broadsheet was to draw attention to a number 
of significant and related challenges and to stimulate interest in 
the opportunity and need for a planning process that will lead to the 
development of a Central Area Plan. The Broadsheet lists seven 
challenges : 

(a) What are the most appropriate measures to manage congestion 
and improve accessibility to and within the Central Area? 

(b) What type of housing should be encouraged in the Central 
Area, where should it be located, and how can the City 
provide incentives? 

(c) How can an affordable open space system be provided that 
will meet the diverse needs of the Central Area? 

(d) How can the City provide an effective interim Central Area 
parking policy without jeopardizing the development of 
future transportation alternatives? 

(e) What further means are necessary to improve the attractive- 
ness and livability of our urban environment? 

(f) How can the City further improve its development control 
system in order to achieve more efficiency and greater 
certainty to applicants, while, at the same time, maintaining 
existing flexibility, openness, and orientation to development 
quality? 

(g) What are the priorities for civic actions and expenditures 
that can stimulate the economic health of the Central Area? 

It is intended that 500 copies of the Broadsheet would be 
printed at a cost of $300, funds for which are available in the 
Planning Department budget. The possibility of a seminar being 
arranged had been discussed with the Chairman, Vice-Chairman and 
Executive Co-ordinator of the Vancouver City Planning Commission, and 
the Chairman of the Planning and Development Committee. The Vancouver 
City Planning Commission has no funds for such a seminar so there 
would be a cost to the City. 


(V-2) 
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Report to Council 

Standing Committee of Council 

on Planning and Development 

January 2 5, 1979 (V-3) 

Clause No. 2 cont'd ; 

Mr. D. Rudberg, Assistant City Engineer Traffic, indicated that 
the Engineering Department would have concerns if the purpose of 
circulating the Broadsheet would be to initiate a rethinking of the 
downtown and other policies, some of which are in the process of being 
implemented . 

Ms. B. Howard, Central Area Planning, noted that the purpose 
of the Broadsheet was to recognize that there are various plans 
and policies for the areas within the Central Area. It is important 
to co-ordinate all these plans and policies and be aware of their 
interrelationships. The proposed seminar would be part of the 
process that would lead to a co-ordinated plan for the Central Area. 

Members of the Committee felt that the various policies had 
already been approved by Council. When policies for one area are 
submitted they are looked at in light of policies for adjacent areas 
before recommendations are made to Council. They did not feel that 
the proposed seminar was necessary. 

It was suggested that the Broadsheet be reproduced in an issue 
of the "Quarterly Review" in order to inform the public and community 
organizations and to obtain feedback. Another meeting of the Committee 
on this topic could be arranged to consider any information received. 

RECOMMENDED 

A. THAT the City Manager's report dated January 22, 1979 be 
received for information and no action be taken on the 
suggestion that a seminar be arranged. 

B. THAT the Broadsheet entitled "Planning Challenges - 
Vancouver's Central Area" be reproduced in an issue of the 
"Quarterly Review" . 


The meeting adjourned at approximately 3:00 p.m. 


FOR COUNCIL AGfOM SEE PAG5(S}....i.kL. 


REPORT TO COUNCIL 



STANDING COMMITTEES OF COUNCIL 
ON FINANCE & ADMINISTRATION AND COMMUNITY SERVICES 


JANUARY 25, 1979 


A joint meeting of the Standing Committees of Council on Finance 
and Administration and Community Services was held on Thursday, 
January 25, 1979, at approximately 3:30 p.m., in Committee Room No. 
3, third floor. City Hall. 


PRESENT : Alderman Puil (Chairman) 
Alderman Ford 
Alderman Gerard 
Alderman Little 
Alderman Marzari 
Alderman Rankin 


ABSENT 


Alderman Bellamy 


COMMITTEE 
CLERK 


G. Barden 


RECOMMENDATION : 


1. 1979 Civic Grants Budget 

The Committees considered the attached Manager's report dated 
January 22, 1979, wherein the Director of Social Planning and the 
Director of Finance reported on the 1979 Civic Grants Budget, and 
a siimmary report dated January 24, 1979 from the City Manager. 
The reports gave details on Cultural Grants Budget, Grants 
Equal to Rent of Civic Theatres, the Artists Gallery, Community 
Services Grants Budget, and 'Other Grants'. 

The Committee agreed to establish the level of grants for each 
major category and defer consideration of specific grants to later 
meetings of separate committees on individual grant requests. 

The Committee discussed the Artists Gallery and favoured its 
continuation, however, it was felt that funding should be approved 
for only January and February at this time and subsequent funding be 
subject to approval during the cultural grant process. 

The Committee discussed the Vancouver Symphony Orchestra 'a 
grant request, and was advised that the City may be obliged to 
provide usage of The Orpheum by the Symphony at current rates which 
amounts to $162,500. The Committee felt that the City Manager and 
the Senior Social Planner should discuss with the Symphony the 
establishment of a working ceiling for grants equal to rent for 
the Symphony's use of The Orpheum. 

Following further discussion, it was 

RECOMMENDED 

A. THAT the level of funding for general cultural, 
festivals and the Artists Gallery be set at 
$335,380 for 1979. 

B. THAT the Artists Gallery be funded for January and 
February with subsequent funding subject to the 
normal cultural grant process (approximately $3,000). 
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Report to Council 

Standing Committees of Council on 

Finance & Administration & Community Services 

January 25, 1979 (VI-2) 


Clause #1 continued: 


C. THAT the level of funding for grants equal to rent 
of Civic Theatres be set at $102,500 for 1979, 
exclusive of VSO's funding. 

D. THAT the level of funding for the VSO's use 
of The Orpheum be set at $162,500 for 1979. 

E. THAT the City Manager and the Senior Social Planner 
discuss with the Symphony the establishment of a 
working ceiling for grants equal to rent for the 
VSO's future use of The Orpheum. 

F. THAT the level of funding for Community Services 
Grants be set at $1,225,000. 

(Alderman Puil contrary) 

G. THAT negotiations with the appropriate Provincial 
Ministries regarding selected Civic grants be 
expedited; and that failing successful negotiations, 
and on the advice of the Director of Social Planning, 
no Council action be taken on selected grants in 
1979 or 1980 as the case may be, and Council be 
kept advised of progress on negotiations. 

H. THAT the level of funding for "Other Grants" be set 
at $1,525,000. 


The meeting adjourned at approximately 5:20 p.m. 


* * * * * 


FOR COUNCiL ACTiO^^ SEE PAGE(S)..,.i.i?£, 


CITY OF VANCOUVER 

SPECIAL COUNCIL - FEBRUARY 8, 1979 

A Special Meeting of the Council of the City of Vancouver 
was held on Thursday, February 8, 1979, in the No. 1 Committee 
Room at approximately 7:30 p.m. 

PRESENT: Mayor Volrich 

Aldermen Bellamy, Ford, Gerard, 

Harcourt, Little and Rankin 

ABSENT: Aldermen Boyce, Kennedy, Marzari 

and Puil 

CLERK TO THE COUNCIL: R. Henry 


Local Improvements on the 
Initiative 


MOVED by Aid. Rankin, 
SECONDED by Aid. Bellamy, 

THAT this Council resolve itself into a Court of Revision for 
the purpose of hearing complaints against the proposed assessments 
or the accuracy of frontage measurements, or any other complaint 
which persons interested may desire to make and which is by law 
cognizable by the Court, Mayor Volrich in the Chair. 

- CARRIED UNANIMOUSLY 


COURT OF REVISION 

Street Light Standards, Lane Lighting, 
Pavement and Curbs (Local Residential) 
on the Initiative - Schedule #454 

The Court noted Schedule #454 as submitted by the Collector of 
Taxes listing local improvement projects on the initiative at 
various locations as follows: 

15 for street light standards 
79 for lane lighting projects 
1 for pavements and curbs (local residential) 

MOVED by Aid. Little, 
SECONDED by Aid. Ford, 

THAT Schedule #454 as submitted by the Collector of Taxes be 
approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Bellamy, 

THAT the Court of Revision rise and report. 

- CARRIED UNANIMOUSLY 

COUNCIL 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Little, 

THAT the report of the Court of Revision be received. 


- CARRIED UNANIMOUSLY 
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Local Improvement Subsequent Procedure 

The Council heard the following representations speaking for 
or against the projects listed: 


Mr. E. B. Sleigh 
Mr. J. Cronin 

Mrs. B. Moloof 


Ms. A. MacLean 
Mr. D. Russo 

Ms. J. Zimich 


Mr. F. Gibson 


Mr . Dappen 


Ms. D. Funk 


Schedule & 
Project No, 

454/12 

454/72 

454/58 


454/52 
454/52 

454/52 


454/9 


454/77 
85 

454/92 


Comments 

In favour of the project. 

Represented 14 homeowners 
opposed to the lane lighting. 

Objected to lane lighting and 
noted that she is the only 
residential owner — the other 
3 are businesses. 

Opposed to the project. 

Opposed to the number of 
lights proposed. 

In favour of the proposed 
lighting. 

Ms. A. Derby, Local Improve- 
ment Clerk, advised that 
with respect to Project #52, 
only one out of 33 owners 
had objected. 

Objected to the project. 

Ms. A. Derby, Local Improve- 
ment Clerk, noted that there 
was insufficient value to 
defeat the project — they 
needed $183,000 but only 
obtained $164,000. 

Opposed to both projects. 


Opposed as lane is extremely 
well lit now and questioned 
the need for lane lighting. 
She also noted the notice of 
objection form is antiquated 
and difficult fbr the average 
person to understand. It was 
agreed the format would be 
reviewed. 

Mr. H. Gibault, Acting Assis- 
tant City Engineer, advised 
that the lane lighting pro- 
gram was done in conjunction 
with the Police Department. 


Mr. Cinder Sangha 


454/55 


In favour of lighting. 


Special Council (Court of Revision), February 8, 1979 3 

Local Improvement Subsequent Procedure (Cont'd ) 

Mr. Gibault advised the Council that with respect to Project #3, 
7 out of 9 owners do not want street light standards but there 
was insufficient value obtained to defeat the project. 

There was general agreement that in future City Manager's Reports 
on Subsequent Procedure, the Council would be advised of any special 
circumstances affecting initiative projects. 

The Clerk noted that letters of objection had been received on 
projects 15 and 80; the latter requesting that light fixtures be 
placed 16 ft. above grade rather than the average 22 ft. The Council 
directed Mr. Gibault to reply to the letters. 


Council also noted a report of the City Manager dated January 24, 
1979, in which the City Engineer reported as follows: 

"General 

Projects on the "Initiative Principle" have been advanced under the provisions 

of the Local Improvement Procedure By-law and will come before a Court of Bevision 

on February 8, 1979. 

The projects are identified as follows: 

Schedule Item Type 

Initiative 454 1-15 Street Light Standard 

Initiative 454 16 - 94 Lane Lighting 

Initiative 454 100 Pavement & Curb - 

Local Residential 

Defeated Projects 

The following projects on the "Initiative Principle" have been defeated. 
Schedule Item Type 

Initiative 454 1,4,6,13 Street Lighting Standard 

Initiative 454 20, 21, 66, 81 Lane Lighting 

Deleted Project 

Item 28 - Lane lighting project on the lane north of Broadway from Yew Street 
to Arbutus Street. 

This item should be deleted as further inspection revealed that this lane was 
unsuitable for lighting. 

Beduced Projects 

Items 27, 31, 34, 54, 62, 85 - Portions of these lane lighting projects have 
upon close Inspection been found to be \indeveloped and unsuitable for lighting. 
These should be reduced as follows (see attached list) : 


Item Mew Description 

27 Lane North of Broadway from Vine Street to approximately 

200 feet west of Balsam Street. 

31 Lane South of Broadway from approximately 130 feet East of 

Stephens Street to approximately 120 feet West of Macdonald 
Street. 

34 Lane South of Broadway from Yew Street to approximately 

75 feet East of Arbutus on the North side and 67 feet East 
of Arbutus Street on the South side. 


BOARD OF ADMINISTRATION 


PERSONNEL MATTERS 
SUPPLEMENTARY REPORT JANUARY 4, 1971 

RECOMMENDATIONS 

1. Staff Requirements - Job Evaluation Survey - 
Outside Classifications 


The Director of Personnel Services reports as follows: 

"Schedule 'C of the 1970-71 Agreements between the Vancouver 
Civic Employees' Union and the City of Vancouver, and the 
City of Vancouver as represented by the Board of Parks and 
Public Recreation contain the following Clause: 

'5 . Job Evaluation Survey 

It is accepted in principle by the City of 
Vancouver that a job evaluation survey will be 
conducted during the term of this agreement. 
Acceptance is qualified only by recognition of 
the need for agreement between the parties 
regarding terms of reference for this survey. ' 

Agreement has now been reached on the terms of reference and 
the survey will begin early in January, 1971. The survey 
represents a substantial increase in workload for the Classi- 
fication Division of the Personnel Services Department. 
Questionnaire forms will be sent to over 1,200 Outside 
Workers employed by the City of Vancouver, the Park Board, 
and the P.N.E. who have also agreed to participate in the 
survey. The completed forms will be analyzed and personal 
interviews conducted with the majority of the employees 
involved. All job descriptions must be reviewed and, if 
necessary, rewritten. The final report will include wage 
recommendations for all classifications, requiring a review 
of the community rates for various categories and the con- 
ducting of surveys. In addition, the terms of reference 
provide for an appeal procedure which could become lengthy 
and time consuming . 

In order to complete the survey thoroughly and within the 
prescribed time limits, I estimate that it will be necessary 
for three Personnel Technicians to work full time on the 
project and for a Senior Technician to devote one quarter of 
his time to supervision. Part of this work can be performed 
by regular staff but if, as is most desirable, the Division 
is to remain in a reasonably current position on its regular 
workload, additional staff will be required. 

I therefore RECOMMEND that two additional positions of Personnel 
Technician I be established on a temporary basis for a six month 


Cont'd. 
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Local Improvement Subsequent Procedure (Cont'd) 


54 


62 


Lane north of Kingsway from Duchess Street to approximately 
700 feet east of Duchess Street on the North side and 
approximately 710 feet East of Duchess Street on the South 
side. 

Lane South of Kingsway from 33rd Avenue to 34th Avenue 


85 


Lane South of 4th Avenue from approximately 150 feet East 
of lane East of Alma Street to Lane East of Alma Street, 


Capital Funds 

Funds for the City's share of the recommended Light Standard and Lane Lighting 
Projects are available in the 1978 Street Lighting Basic Capital Budgets, 

Funds for Iten lOO - Pavement and Curb on Alice Street is available subject to 
Council approval of the 1979 Streets Basic Capital Budget, 

RECOMMENDATICg? 


I recommend, subject to the proceedings of the Court of Eevision and subsequent 
approval by Council , that 

(a) The "Initiative" projects in Court of Revision 454 be \mdertaken except 
the defeated items 1,4,6,13,20,21,66, 81; the deleted item 28; but 
including items 27, 31, 34, 54, 62 and 85, reduced in scope, 

(b) The "Initiative" project for pavement and curbs on Alice Street be \mder- 
takcn subject to the approval of 1979 Streets Basic Capital Budget," 

The City Manager RECOMMENDS that the above recommendation of the City Engineer 
be approved. 


MOVED by Aid. Little, 
SECONDED by Aid. Bellamy, 

THAT Project #3 of Schedule 454 for street light standards 
on East Boulevard from 65th Avenue to 68th Avenue not be proceeded 
with. 


MOVED by Aid. Little, 
SECONDED by Aid. Bellamy, 

THAT Project #9 of Schedule 454 for street light standards 
Richelieu Avenue from Oak Street to 16th Avenue not be proceeded with. 


MOVED by Aid. Harcourt, 
SECONDED by Aid. Ford, 

THAT Project #72 of Schedule 454 for lane lighting the lane 
west of Nanaimo Street from 8th Avenue to 10th Avenue not be proceeded 
with. 


MOVED by Aid. Little, 
SECONDED by Aid. Rankin, 

THAT Project #92 of Schedule 454 for lane lighting the lane 
south of 4th Avenue from Burrard Street to Maple Street be deferred 
for a report from the Police Department on the rationale for 
selection of lanes to be lighted. 


- CARRIED UNANIMOUSLY 


- CARRIED UNANIMOUSLY 


- CARRIED UNANIMOUSLY 


(Alderman Harcourt opposed.) 


- CARRIED 
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Local Improvement Subsequent Procedure (Cont'd) 

MOVED by Aid. Gerard, 
SECONDED by Aid. Rankin, 

THAT Project #58 of Schedule 454 for lane lighting the lane 
south of Kingsway from 12th Avenue to 13th Avenue, not be proceeded 
with. 


(Alderman Little opposed.) 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Rankin, 

THAT the balance of the recommendations of the City Engineer 
contained in the City Manager's Report dated January 24, 1979, 
taking into account the foregoing resolutions, be approved. 


- CARRIED 


- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 8:20 p.m. 


* * * 




CITY OF VANCOUVER 

REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, February 13, 1979, in the Council Chamber, 
conunencing at 2:00 p.m. 

PRESENT: Deputy Mayor Ford 

Aldermen Bellamy, Boyce, Gerard, Harcourt, 
Kennedy, Little, Marzari, Puil, 
and Rankin 

CLERK TO THE COUNCIL: R. Henry 


PRAYER 

The proceedings in the Council Chamber were opened with 
prayer . 


ACKNOWLEDGEMENT 

The Deputy Mayor acknowledged the presence in the Council Chamber 
of students from the Advanced Journalism Class at Langara College, 
accompanied by their instructor, Mr. Gerry Porter. 


'IN CAMERA' MEETING 

The Council was advised there were matters to be considered 
•in Camera* later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Gerard, 

THAT the Minutes of the Regular Council Meeting of 
February 6, 1979, with the exception of the 'In Camera' portion, 
be adopted . 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Puil, 
SECONDED by Aid. Bellamy, 

THAT this Council resolve itself into Committee of the Whole, 
Deputy Mayor Ford in the Chair. 

- CARRIED UNANIMOUSLY 


COMMUNICATIONS OR PETITIONS 


1. Urban Transit - Proposed Contract 

Council noted a letter dated February 6, 1979, from the 
Chairman, Kensington Citizens' N.I. P. Planning Committee, requesting 
to be notified in advance of the meeting at which the Council 
appointees to the Urban Transit Authority will report to Council 
on the details of any proposed transit contract to permit them 
an opportunity of appearing as a delegation at that time. 

MOVED by Aid. Rankin, 

THAT the request of the Kensington Citizens' N.I. P. Planning 
Committee to address Council when the report of City Council's 
appointees to the Urban Transit Authority is before it be approved. 


- CARRIED UNANIMOUSLY 


^gula£ council f. FeJbEijary 13, 1979 


2- 


CITY MANAGER'S REPORTS 


Works & Utility Matters 
(February 9, 1979) 


Contract 781 - Hastings Viaduct 
Replacement (Clause 1) 


MOVED by Aid. Rankin, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 

When considering this clause Council noted a telegram from 
The Honourable Otto Lang, Minister of Transport dated February 12th. 

Building & Planning Matters 
(February 9, 197 9 


The Council considered this report which contains two 
clauses identified as follows: 


CI. 1: 2615 Heather Street - 

D.P.A. No. 81695 
Cl. 2: Kensington N.I. P. - Allocation 

for Art - Mural 


Clauses 1 and 2 


MOVED by Aid. Boyce, 

THAT the recommendations of the City Manager contained in 
Clauses 1 and 2 be approved . 


- CARRIED UNANIMOUSLY 


Fire & Traffic Matters 
(February 9, 197 9) 

Emergency Planning 
(Clause 1) 


MOVED by Aid. Boyce, 

THAT the recommendation of the City Manager contained in 
this Clause be approved. 

- CARRIED UNANIMOUSLY 


Finance Matters 
(February 9, 1979) 

Request of the Y.M.C.A. for Capital Grant 
for Family Y.M.C.A. at Langara (Clause 1) 

MOVED by Aid. Little, 

THAT Council approve a capital grant of $111,000 to the 'Family Y 
Project' at Langara Y.M.C.A. These funds to be taken from the 
1979 Operating and Supplementary Capital Budgets. 

- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 
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Property Matters 
(February 9, 1979) 

The Council considered this report which contains three clauses 
identified as follows: 

Cl. 1: Assignment of Leasehold Interests - 

Strata Lots in False Creek to Include 

Air Space Parcels 
Cl. 2: Rental Review of Air Space Over 

City Lane - Hudsons Bay Company 
Cl. 3: Proposed Exchange of Provincial Government Lands - 

4th Avenue & Discovery for City of Vancouver Lands 

Grandview Highway and Penticton Street 

Clauses 1, 2 and 3 

MOVED by Aid. Boyce, 

THAT the recommendations of the City Manager contained in 
Clauses 1, 2 and 3 be approved. 

- CARRIED UNANIMOUSLY 


B. Provincial Youth Employment Program 
(PYEP '7 9) 


MOVED by Aid. Kennedy, 

THAT Council participate in the Provincial Youth Employment 
Program for 1979 up to a maximum of $35,066. 

- LOST (tie vote) 

(Aldermen Bellamy, Gerard, Little, Puil and 
Deputy Mayor Ford opposed . ) 

MOVED by Aid. Little, 
THAT 

(a) the City participate in the Provincial Youth Employment 
Program for 197 9 up to an amount not to exceed $20,000. 

(b) the Standing Committee on Finance and Administration be 
authorized to select the proposals to be submitted to the 
Province ar\d to establish priorities among the projects. 

(c) the City Engineer or his representative be authorized 
to sign the application forms and the agreements on 
behalf of the City and to make minor adjustments where 
required . 

- CARRIED 

(Alderman Puil opposed . ) 

STANDING COMMITTEE REPORTS 


I. Report of Standing Committee 
on Transportation 
(February 1, 1979) 


The Council considered this report which contains four clauses 
identified as follows: 

Cl. 1: Status Report - Transportation for 

the Handicapped 
Cl. 2: Haro/Cardero Traffic Diverter 
Cl. 3: Traffic Signal - Arbutus and 33rd Avenue 
Cl. 4: Left Hand Turns at Traffic Control 

Intersections C|j|lfe'4 . . ^ 
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STAMPIIig jigl^lTTgE REgOBgS (Cont'd) 

Report of Standing Conutittee 

on Transportation 
(February 1, 1979) {Cont'd) 

Clauses 1, 2, 3 and 4 

MOVED by Aid. Kennedy, 

THAT Clause 1 be received for information and the reconunendation 
of the Committee contained in Clauses 2, 3 and 4 be approved. 

- CARRIED UNANIMOUSLY 


I (i) . Part Report of Standing Committee 
on Transportation 
(February 8, 197 9) 


The Council considered this report which contains two clauses 
identified as follows: 

Cl. 1: Transportation for the Handicapped 
Cl. 2: Champlain Heights - Transit Changes 

Transportation for the 
Handicapped (Clause 1) 

When considering this clause Council noted a report from the 
City Manager dated February 12, 1979, in which he recommended 
deferral of the Committee's recommendations 'F' and 'G' for one 
week to permit officials an opportunity to report on the feasibility 
and cost implications of these recommendations. 

MOVED by Aid. Little, 

THAT recommendations 'A' to 'J' of the Committee be approved 
with the exception of recommendations 'F' and 'G'. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Puil 

THAT the recommendations of the Committee contained in this 
report be deferred for one week. 

- LOST 

(Aldermen Bellamy, Boyce, Harcourt, Kennedy, Little, 

Marzari, Rankin and Deputy Mayor Ford opposed) 

The motion to defer having Lost, the motion by Alderman 
Little was put and Carried Unanimously. 

MOVED by Aid. Rankin 

THAT recommendations 'F' and 'G' of the Committee be deferred 
for one week to permit the officials an opportunity to report back 
on their feasibility and cost implications. 

- LOST (tie vote) 

(Aldermen Boyce, Gerard, Kennedy, Little and Puil opposed) 


During discussion of this matter Mr. Labron, Chairman of the 
Board; B.C. Lions' Society for Crippled Children, in response to a 
question from Council indicated the Society is willing to carry on 
the service if the additional costs are subsidised. 

Mr. Lewis, representing an Ad Hoc Committee on Handicapped 
Transit, requested an opportunity to address Council at this point. 
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Transportation for the Handicapped 
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MOVED by Aid. Rankin 

THAT the request of Mr. Lewis to address Council be approved. 

- LOST (Tie vote) 

(Aldermen Bellamy, Boyce , Gerard, Kennedy and Puil opposed) 

MOVED by Aid. Bellamy 

THAT recommendations 'F' and ' G ' of the Committee be approved. 

- (deferred) 

MOVED by Aid. Puil 

THAT recommendation 'F' of the Committee be deferred for one 
month to provide an opportunity for the officials to report back 
on its feasibility and cost implications, as well as to receive 
the expected reports from other sources such as the Urban Transit 
Authority. 

- CARRIED 

(Aldermen Boyce, Harcourt, Marzari and Rankin opposed) 


MOVED by Aid. Puil 

THAT recommendation 'G' of the Committee be deferred for one 
month to provide an opportunity for the officials to report back 
on its feasibility and cost implications, as well as to receive 
the expected reports from other sources such as the Urban 
Transit Authority. 

- CARRIED UNANIMOUSLY 


Champlain Heights - 
Transit Changes (Clause 2) 

When considering this clause Council noted a letter dated 
January 24, 1979, from the Champlain Heights Planning Advisory 
Committee requesting that Council review the proposed cutback in 
the 2 6 Boundary Road bus service with a view to changing the 
frequency of service to existing levels before the new Transit 
Authority takes control of transit. 

MOVED by Aid. Bellamy, 

THAT the recommendation of the Committee contained in this 
Clause be approved and that the communication from the Champlain 
Heights Planning Advisory Committee dated January 24, 197 9, be 
received . 

- CARRIED 


(Aldermen Kennedy, Little, and Puil opposed.) 
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II. Report of Standing Coirunittee 
on Finance and Administration 
(February 1, 1979) 


The Council considered this report which contains two clauses 
identified as follows: 

Cl. 1: Senior Citizens' Guide to Services 
in B.C. 

Cl . 2: Annual Review - Permit Fees 

Senior Citizens' Guide to Services 
in B .C . (Clause 1) 


MOVED by Aid. Puil, 

THAT the recommendation of the Committee contained in this 
Clause be approved. 

- CARRIED 

(Aldermen Marzari and Rankin opposed.) 


Annual Review - 
Permit Fees (Clause 2) 

At the request of the City Manager Alderman Puil amended the 
date in recommendation 'D' of the Committee to read April 1, 1979, 
rather than March 1, 1979. 

MOVED by Aid. Puil, 

THAT the recommendations of the Committee, as amended this 
day, be approved. 

- CARRIED UNANIMOUSLY 


III. Report of Standing Committee 
on Community Services 
(February 5, 197 9) 


Black Solidarity Association 
(Clause 1) 


When considering this clause Council noted a letter dated 
February 6, 197 9, from The Honourable Allan VJilliams, Minister of 
Labour, advising that he has appointed a three-member Board of 
Enquiry to hear complaints that have been filed under the Human 
Rights Code alleging racial discrimination by certain Vancouver 
cabarets . 

Circulated this day was a letter from the Black Solidarity 
Association dated February 8, 1979, indicating it was not pleased 
with the decisions made by the Committee and demanding another 
hearing with all Council members. 

MOVED by Aid. Rankin, 

THAT the recommendations of the Committee be deferred to the 
next meeting of Council to permit the Black Solidarity Association a 
opportunity of addressing Council at that time. 

- LOST (tie vote) 

(Aldermen Bellamy, Boyce, Gerard, Kennedy 
and Puil opposed.) 
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Riepoft of Standing Committee 
on Community Services 

Black Solidarity AssocintiOlt 
(Clauge H CSfflt'd) 

iMOVED by Aid . Rankin , 

THAT the reconmendations of the Committee contained in this clause 
Clause be approved. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Kennedy, 

THAT the recommendations of the Committee contained in this 
Clause be deferred pending the result of the Board of Inquiry 
established by the Minister of Labour. 

- LOST 

(Aldermen Bellamy, Boyce, Gerard, Harcourt, Little, 
Marzari, Puil, Rankin and Deputy Mayor Ford opposed.) 


MOVED by Aid. Little, 

THAT representations be heard from the Black Solidarity 
Association when the report from the Chairman arising from 
recommendations 'E', 'F' and 'G' of the Committee is before Council. 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 


MOVED by Aid. Puil, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Puil, 
SECONDED by Aid. Harcourt, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


BY-LAWS 

1. BY-LAW TO REPEAL BY-LAW NO. 377 9 

BEING THE FUEL DEALER REGULATION BY-LAW 

MOVED by Aid. Puil, 
SECONDED by Aid. Bellamy, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Puil, 
SECONDED by Aid. Bellamy, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 
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BY-LAWS (Cont'd) 


2. A BY-LAW TO CONTRACT A DEBT BY THE ISSUE 
AND SALE OF DEBENTURES IN THE AGGREGATE 
PRINCIPAL AMOUNT OF $1,495,000.00 IN LAWFUL 
MONEY OF CANADA FOR THE ACQUISITION OF 
CERTAIN REAL PROPERTY FOR USE AS A PUBLIC 
PARK BEING A LOCAL IMPROVEMENT AND FOR 
IMPOSING AN ANNUAL SPECIAL RATE ON REAL 
PROPERTY SPECIALLY BENEFITED BY SUCH 
LOCAL IMPROVEMENTS 

MOVED by Aid. Little, 
SECONDED by Aid. Rankin, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Little, 
SECONDED by Aid. Rankin, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


ENQUIRIES AND OTHER .MATTE_RS 


Alderman Rankin - 
Electoral Reform 


queried when the Mayor intended to 
report to Council on procedures 
with respect to the old system. 


The Deputy Mayor directed the 
City Clerk to enquire and advise 
Alderman Rankin. 


Alderman Rankin - 
Spraying of Kitsilano 
With Dimalon 


referred to reports of aerial 
spraying of the Kitsilano area 
with Dimalon to control Gypsy Moth 
investation of trees and requested 
that the Minister of Environment 
advise Council on this matter. 


The Deputy Mayor directed that the 
City Manager sutrait a report in 
consultation with the Minister of 
Environment, the Medical Health 
Officer and other appropriate staff 


Alderman Boyce - 
Recent Arson Bombings 
in the City 


referred to the recent rash of 
arson fire bombings in the City 
and asked for a report on this. 


i 


The Deputy Mayor requested that the 
Mayor, Fire Chief and the Chief 
Constable report on this. 
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Clause No. 1 (Cont'd.) 


period, effective when filled. These positions will be 
excluded from the bargaining unit. I FURTHER RECCMMEND that 
advance authority be granted to recruit at any step in the 
salary range, up to and including the top step. 

This matter has been discussed with the Executive Committee 
of the Municipal Labour Relations Bureau. It has been agreed 
that, since the survey will be of benefit not only to the 
City of Vancouver but to all members of the Bureau, the two 
Technicians will be added to the establishment of the Bureau 
and seconded to the City of Vancouver Personnel Services 
Department for the six month period. 

The cost to the City of Vancouver will therefore be only its 
share of the additional salaries and fringe benefits involved. 
I estimate the amount of this share to be $6,844 at 1971 rates. 
The Comptroller of Accounts advises that these funds will be 
provided by an adjustment of the 1971 appropriation during 
budget review." 


SUMMARY 


Incumbent Proposed Classification Effective Date 

Two NEW Positions Personnel Technician I When filled 

(Temporary for Pay Grade 26 ($82 7 - 994) 

Six Months) (1st half 1971 rates) 

Your Board RECOMMENDS that the foregoing recommendations 
of the Director of Personnel Services be adopted. 


2. 1970 Non-Union Casual Wage Rates, 

Board of Parks and Public Recreation . 


The Director of Personnel Services reports as follows: 


"On November 3, 1970, City Council adopted a report by the 
Director of Personnel Services that recommended the 1970 
schedule of Non-Union Casual wage rates for the Board of 
Parks and Public Recreation. In this report, no recommendations 
were made for the following six classifications: Filter and 
Pool Attendant, Paper Picker, Zoo Ranger, Watchman, Custodian 
Cleanup and Bathhouse Attendant as the duties and respon- 
sibilities of these classes were under review. I have now 
completed this review and recommend that the following 
schedule of Non-Union Wage Rates be approved, effective 
January 1, 1970: 


A - Hourly Paid Staff - Single Rates 
Paper Pickers 
Watchman 

Bathhouse Attendant 

Zoo Rangers 

Custodian Cleanup 

Filter and Pool Attendant 


January 1, 1970 
$2.32 * 
2.32 * 
2 .155* 
2 .48 
2 .48 
2 .10 


* No change from 1969 wage rates. 
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ENQUIRIES AND OTHER MATTERS (Cont'd) 


Alderman Little - 

Board of Inquiry Re 

Alleged Racial Discrimination 


enquired of Alderman Rankin whether 
the Minister of Labour had 
established the membership of this 
Board of Inquiry. 

Alderman Rankin advised that three 
people have been appointed but 
have not yet commenced their 
inquiries . 


ft 


The Council recessed at 4:00 p.m. for an 'In Camera' 
meeting in the Mayor's Office. 

» ♦ t # 


The foregoing are Minutes of the 
of February 13, 1979, adopted on ,] 


lar Council Meeting 
uary 20, 1979. 
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MANAGER'S REPORT, FEBRUARY 9, 1979 (WORKS: Al - 1) 


WORKS & UTILITY MATTERS 


RECOMMENDATION 

1 . Contract 781 - Hastings Viaduct Replacement 


The City Engineer reports as follows: 


"Tenders for the construction of the Hastings Street Viaduct Replacement were 
opened on December 18, 1978. Six bids were received and are tabulated below. 
This is a unit price contract based on estimated quantities supplied by this 
Department and the final costs upon completion may vary according to actual 
quantities measured during construction. 


CONTRACTOR TOTAL BID 

Van Construction Company $2 17 6 025.39 

Dawson & Hall $2 279 766.00 

Smith Bros. & Wilson $2 340 547.70 

Commonwealth Construction $2 344 837.00 

Northern Construction $2 532 220.00 

Janin Building $2 540 755.00 


The low bidder meeting specifications is Van Construction Company Ltd. and 
this firm has had considerable related experience in this type of work. This 
company stipulated some conditions in their tender which may have had an effect 
on the tendered amount. These conditions were clarified and the company has 
stated that the bid is based on the specifications in the contract without any 
qualifications whatsoever. I am of the opinion that the low bid meets our 
specifications and represents excellent value to the City. Funds for this 
purpose have been approved by City Council and are available in Streets 
Capital Account #147/6816. The contract price is within the estimated amount. 

The Hastings Street Viaduct carries traffic over the Burlington Northern Railway 
tracks. For this reason the City must obtain approval from the Canadian Transport 
Commission to rebuild the structure. The City has also applied for a contribution 
towards reconstruction costs from the Railway Grade Crossing Fund (now called the 
Urban Transportation Assistance Program). Before either of these can be granted, 
the Province of British Columbia was required to sign an agreement with the Federal 
Government covering such matters under the Urban Transportation Assistance Program. 
The City's application was made in October, 1977, and has been processed by the 
Railway Company and the Canadian Transport Commission. Federal authorities gave 
assurance that approval for our application to construct would be made as soon as 
the Province signed the UTAP agreement. Since October, 1978, the Provincial 
authorities have had the matter under consideration and had promised full 
co-operation in expediting the signing of the agreement. We have just been 
advised that the signing has now taken place. 

In September, 1978, we were told that it would be in order to call tenders on 
the basis that approval to construct would be forthcoming shortly, but it has 
not been received at this date. 

Under the terms of the tender, the bids are valid for 60 days after the closing 
date; therefore, in order to take advantage of the favourable bids, it is necessary 
to award the contract prior to February 16, 1979. If this is not possible and the 
City had to retender the project, I would expect higher bids. The contract should 
be awarded subject to this approval being obtained from the Federal Government. 
In the meantime, we are making every effort to advise the Federal authorities of 
the urgency of the City's need to expedite the matter. 
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Clause Mo, X pfflFtt'd i 
I recommend that : 

(a) Contract No. 781 - Hastings Viaduct Replacement, be awarded to Van Construction 
for the amount of $2 176 025.39 subject to the necessary approvals being 
obtained from the senior governments prior to the expiry of Van Construction's 
bid. 

(b) The Director of Legal Services be instructed to prepare the necessary contract 
documents and execute the same on behalf of the City in accordance with 
Clause A above. 

(c) The bid bonds for the unsuccessful bidders be returned." 

The City Manager RECOMMENDS that the foregoing recommendation of the City Engineer 
be approved. 


FOR COliJiCiL ACTiO;'! SEE PAGE[S) 2lL. 


Manager's Report, February 9, 1979 . . . (BUILDING: A-4 - 1) 

BUILDING AND PLANNING MATTERS 

RECOMMENDATION 

1. 2615 Heather Street - P.P. A. No. 81695 
The Director of Planning reports as follows: 

"Hanson and Erb, Architects, have filed Development Permit Application #81695 
on behalf of the Cancer Control Agency of British Columbia, to construct a 
three hundred thirty-three (333) stall parking garage at the southwest corner 
of Ash Street and Tenth Avenue. The parking garage is the first phase of 
an expansion and renovation program for the Cancer Control Agency of 
British Columbia, which is located in the Vancouver General Hospital, CD-I 
Comprehensive Development District. 

The Cancer Control Agency is a 3.5 acre portion within the thirty-two (32) 
acre Vancouver General Hospital Complex site. The applicants have indicated 
that the final plan for the Cancer Control Agency site is to provide a total 
floor area of 328,546 sq. ft. of building, service area and parking. The 
Floor Space Ratio would then be 2.16 and the site coverage 67% of the Cancer 
Control Agency site. 

On June 29, 1969, City Council approved the rezoning of the Vancouver General 
Hospital "Medical Services Area" resulting from the joint application by 
Vancouver Children's Hospital, B.C. Cancer Institute, Provincial Health 
Buildings and C.A.R.S., subject to several conditions, which were attached by 
resolution of Council. One of these conditions was: 

'Building site coverage - the maximum site coverage by 
buildings not to exceed 23% of the site area. ' 

On March 29, 1977, City Council approved the increase in site coverage from 
23% to 40.3% to permit the construction of the Emergency Building. On 
February 7, 1978, City Council approved the increase in building site 
coverage from 40.3% to 40.67% to permit additions to the Cancer Control 
Agency Building. The proposed development, for the parking garage, would 
increase the building site coverage to 42.68%. This is an increase of 
approximately 2% over the total CD-I site. 

It is noted that both the form of development and specific facilities have 
changed considerably in the Medical Services Area, since the CD-I Zrtning uas 
established in 1969. A revised CD-I plan is being prepared for the area, by 
the staff of the Hospital In conjunction with the City. 

The basic concept and importance of creating a special precinct or identity 
to this institutional area was approved by Council on November 3, 1978, for 
further discussion with owners and agencies in the area. These discussions 
are planned to take place over the next two months. 

With specific reference to this proposal, it is felt to be Important that 
Phase II development should endeavour to respond to the concepts outlined 
In the "Precinct Primer" consultant's report. Ground level landscaping 
proposals should be developed for the parking garage which relate both to 
the east/west linear open space proposed and for the Phase II scheme Cancer 
expansion as it will relate to the linear open space concept. 

Future expansion should also consider the possible landscape/open 
space treatment of roof areas. 

Height of future expansion should be reviewed in the context of the 
60 foot maximum height recommendation in the Precinct Primer. 

The Director of Planning recommends that Development Permit Applica- 
tion #81695 be approved, permitting the construction of the parking 
garage on this site, subject to conditions and that the previous 
resolution of Council be amended to permit a site coverage of 
42.68%, and further that future developments on the site respond to 
the concepts outlined in the "Precinct Primer" consultants report." 

fhe City Manager 'RECOMMENDS that the recommendation of the Director of Planning 
be approved. 


Kanagdr's Bepoirt« Feltrtiasy 9, X979 , ^ {BUIIipINGs - 
2. Kensington N.I. P. - Allocation for Art - Mural 


The Director of Planning reports as follows: 
" BACKGROUND 

The Kensington N.I. P. Concept Plan, approved by City Council on April 4, 
1978, included an allocation of $50,000 for artwork. Although the 
specifics of this allocation were intended to be developed as the program 
progressed, it was considered that the purcnasing or commissioning of 
paintings, murals and sculptures would be appropriate. These artworks 
would be located in or on public buildings or spaces for the enjoyment of 
everyone in the community. 

PURPOSE OF THIS REPORT 

The purpose of this report is to recommend an allocation to commission a 
commemorative mural to be painted and later hung in a public building in 
Kensington. 

DESCRIPTION OF THE PROJECT 

The proposal to paint this mural has been made by a professional artist, 
Darius Brussaferro, who resides in Kensington. The proposed mural would 
be approximately 7' x 10', oil on canvas. The mural would portray citizens 
at a meeting in order to symbolize the work of volunteer citizen groups 
in the city. The cost to commission this work would not exceed $3,500, 
including materials. Further details are included in the artist's letter 
attached as Appendix "A". 

COMMENTS 

The Kensington Citizens' N.I. P. Planning Committee has considered the 
proposal and feels that it is an appropriate start towards using the funds 
set aside for artwork. The Planning Committee felt that it would be 
appropriate to give some recognition to the work of volunteer committees. 

At the present time, two additional artists have shown interest and are 
currently developing proposals for art projects in the Kensington 
community. In addition, the Vancouver Artists Gallery has been notified 
that opportunities exist for artists to produce art for the Kensington 
area. At this time, a notice to this effect is being prepared to be 
published in the February edition of the Artists Gallery Newsletter. 

C.M.H.C. and the Province have also been notified of and concur with the 
spending of N.I. P. funds in this manner. The Director of Planning also 
agrees that this would be a worthwhile use for N.I. P. funds. 

RECOMMENDATION 

The Director of Planning recommends that City Council approve the 
appropriation of up to $3,500 from the Kensington N.I.P. Social and 
Recreational Facilities account No. 891/8704 for the purpose of 
commissioning a commemorative mural as outlined in Appendix "A". The 
costs would be shared as follows: 

City (25%) $ 875 

Province (25%) 875 

Federal (50%) 1 .750 

$3,500" 


The City Manager RECOMMENDS that the recommendation of the Director of 
Planning be approved. 


FOR COUNCIL ACTION SHE PAGt(S).. 



MANAGER'S REPORT, February 9, 1979 (FIRE: A-6 - 1) 


FIRE AND TRAFFIC MATTERS 


RECOMMENDATION 

1. Emergency Planning 

The Emergency Planning Committee, comprised of the Deputy City Manager 
(Chairman) , Chief Constable, Fire Chief, City Engineer, Medical Health 
Officer and Director of Emergency Program, reports: 


"The Ehiergency Planning Committee was formed by the City Manager to review 
and recommend changes to current emergency procedures; to coordinate the 
preparation of a City of Vancouver Bnergency Plan; to establish procedures, 
to exercise and evaluate the emergency plan; and to recommend implementa- 
tion of emergency response systems. This is a progress report on the Com- 
mittee's work. 

1. THE CITY OF VAMCOUVER EMERGENCY PLAN (THE PLAN) 

The City of Vancouver Bnergency Plan is being prepared by the Director of 
the Einergency Program and will establish the responsibilities of the City 
during a major emergency or disaster. The format of The Plan will be: 

The Basic Plan - This document will comprise Part One of The Plan and 
will provide legal authority for procedures and responsibilities 
under The Plan. City Coiincil approval shall be required for adop- 
tion and amendment of the Basic Plan. A draft of this plan is being 
reviewed by the Committee. 

The Bnergency Procedural Manual - This document will comprise Part 
Two of The Plan and will provide: 

(a) a detailed breakdown of responsibilities and procedures of 
each participating department; 

(b) a list of emergency telephone numbers; 

(c) an emergency resource list; 

(d) special emergency procedures; and 

(e) a list of Federal, Provincial and other agencies that have 
responsibilities in the event of a major emergency or 
disaster. 

The Bnergency Planning Committee shall have the authority to approve 
and amend the Bnergency Procedural Manual, initial preparation of the 
departmental manuals is under way. 

2. EMERGENCY PLANNING SEMINAR - 13 to 15 February 1979 

Mr. A.H. Elake, Regional Director of Bnergency Planning Canada, has agreed 
to a request from the Committee to sponsor a three day seminar in Vancouver 
which will focus on emergency planning in a large urban area such as 
Vancouver. The seminar will feature presentations from Bnergency 
Planning Canada and provincial departments of Bnergency Health Services, 
Human Resources and the Provincial Bnergency Program. The seminar will 
be attended by fifteen senior staff personnel and will provide a format 
for the exchange of ideas and information between representatives from the 
City, surrounding municipalities and senior Levels of government. 


" 3. HAZARDOUS MATERIAL 

The Chief Fire Prevention Officers of the twelve lower mainland Fire 
Departments have been holding regular meetings since the recent chlorine 
spill in the city, to gather information concerning the movement of 
hazardous materials throughout the lower mainland by truck and by rail. 
The purpose of this exercise is to identify those materials that are moved 
in large quantities and to identify the routes being used to move these 
materials, in order that we may be able to anticipate potential emergencies 
and properly plan counter measures. 

At the moment, this group has identified fifty two such chemicals with 
varying degrees of hazard. These are being studied in some detail by each 
Pire Prevention Officer taking a small number of these products, identi- 
fying essential characteristics and pooling this detailed information with 
the group so that a comprehensive package of information will be available 
within three months. 

In addition to this, The Vancouver Fire Department has obtained a nine 
hour instructional program covering the transport of hazardous materials 
and planning for emergencies, which was prepared by the National Fire 
Protection Association to train fire filters and emergency response people. 

There is also a program in place whereby a group of Police instructors are 
being trained by the Fire Department in the use of self-contained breathing 
apparatus. This corps of instructors will then train the remaining police 
force in such use. 


4. GVRD HmGENCY MEASURES TASK FORCE 

The GVRD Energency Measures Task Force recommended on October 27, 197S 
that a Task Force be established at the regional level to examine response 
to emergencies and disasters. It was recommended that this Task Force 
focus on communications as its first priority. Mr. F. Bunnell, GVRD 
Director of Operations, was elected as Chairman with members to include 
from industry, union, police, associations and municipal, provincial and 
federal levels of government. The chairman has not as yet scheduled a 
meeting of this Task Force. 

The Committee is of the opinion that the GVRD should coordinate emergency 
planning for member municipalities by preparing a GVRD Elnergency Plan which 
would detail inter-municipal responsibilities in the event of a disaster, 

5. FMERGENCY CCMIUNICATIONS 

The present communications system lacks the capability for 
direct interdepartmental communications between senior emergency response 
personnel, such as police, fire and engineering but relies on procedures 
that could compromise communications and delay effective response coordi- 
nation between departments during an emergency. 

To resolve this and other problems, the Committee requested Engineering 
provide the following preliminary report on the feasibility of improving 
the total communications system. 

(a) Executive Pagers ; 

In the event that telephones are inoperative, senior officials may 
best be contacted in the event of an emergency by using pocket pagers. 
Pocket pagers offer the easiest method of contacting officials when 
their location is unknown. They also eliminate the need to "contact 
the office" at regular intervals. Private paging companies offer 
the best area coverage as they use multiple transmitters. However, 
the telephone lines between the customer and the paging company and 
between the paging company and the transmitters are vulnerable to 
certain types of disasters. 


Clause No. 1 COtit-inued 


" For this reason the use of private paging companies to contact senior 
officials was rejected. It is proposed to develop an "executive" 
paging system on an undertermined Police channel to be accessed both 
by landline and radio. To provide backup reliability the main and 
auxiliary transmitters for this channel will be located at Little 
Mountain and City Hall respectively. The Police channel was chosen 
for paging because the Communications Centre is the focal point of 
emergency communications for the City of Vancouver, Once paged, 
senior officials will call in either by telephone if available or 
by mobile radio. It must be noted that all paging, emergency and non- 
emergency, for these senior officials will be made on this system. 
The procedure for initiating a page has not been determined. In 
addition, the maximum coverage of a paging system from a single trans- 
mitter is unknown and will have to be surveyed. 

(b) Executive Radios ; 

Senior officials must have the facilities to directly access one or 
more "executive" radio channels for communications between departments. 

Secrecy is not considered a priority at this time. 

Any executive channel should be in constant use to ensure its opera- 
bility and should be owned by the City of Vancouver to control access, 
function and priority. 

Vehicles of the selected senior officials will be equipped with a mobile 
radio capable of operating on a Police channel, two Engineering channels 
and Departmental channels as required by each official. Custom, extra- 
wide bandwidth radios will be installed in the vehicles of senior Fire 
Department officials so that their normal cl:|annels plus the "executive" 
channels can be accommodated on one radio. Recognizing that most of 
the senior officials in question do not presently have radios in their 
vehicles a regular test procedure will have to be implemented to verify 
each radio's operation. 

(c) Radio Backup on Dispatch Systems ; 

At present all dispatch consoles are connected through landlines to 
base transmitters and receivers. These landlines may be damaged during 
an emergency. The problem can be overcome by providing a backup radio 
link. Funds have been approved in the Capital Budget to provide the 
radio links for Fire and Engineering radio systems and these will be 
installed in 1979* The estimated cost of providing a radio link from 
each of the five Police dispatch consoles is $13,500, 

Detailed cost information for an executive pager system and executive 
radios will be presented in the Committee's next report to Council. 


6. RECOMMENDATION 

The Emergency Planning Committee submits the above as a progress report for 
information and recommends as follows : 

THAT City Council approach the Greater Vancouver Regional District 
and request that the GVRD Emergency Measure Task Force coordinate 
emergency planning for member municipalities by preparing a GVRD 
Emergency Plan which would detail inter-municipal responsibilities 
in the event of a disaster. " 


The City Manager RECOMMENDS that the foregoing recommendation of 
the Emergency Planning Committee be approved. 
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MANAGER'S REPORT, FEBRUARY 9, 1979 


(FINANCE: A7-1) 


FINANCE MATTERS 


CONSIDERATION: 


1. Request of the Y.M.C.A. for Capital Grant 
for Family Y.M.C.A. at Langara 


The Director of Finance reports as follows: 

"City Council on November 9, 1976, when considering a grant request from the 
Y.M.C.A. for its Langara property, passed the following motion: 

"That Council recotmend to subsequent Councils that a grant of 
$333,000 to the 'Family Y Project' at Langara, be approved, on 
the basis of one third of this amount being released in each of 
the years 1977, 1978, and 1979, subsequent to construction 
commencing in 1977; these funds to be taken from the annual 
Supplementary Capital Budgets." 

Council, on March 15, 1977, and February 21, 1978 approved capital grants 
of $111,000 for each of those years, in accordance with Council's 
resolution of November 9, 1976. The Y.M.C.A. is, by their letter dated 
January 30, 1979, requesting a grant of $111,000 being the balance of 
the $333,000 referred to in Council's resolution of November 9, 1976. 

The Director of Finance advises that an amount of $111,000 is included 
for this purpose in the proposed 1979 Supplementary Capital Budget, and 
submits this request of the Y.M.C.A. for consideration in advance of the 
1979 Operating and Supplementary Capital Budgets." 


The City Manager submits the foregoing report of the Director of Finance for 
CONSIDERATION. 


FOR QOmiQl ACTiCH SEE FAGEfS) . 




MANAGER'S REPORT, FEBRUARY 9, 1979 (PROPERTIES: A9 - 1) 


PROPERTY f4ATTERS 

RECOMMENDATION 

1. Assignment of leasehold interests - 

Strata lots in False Creek to include Air Space Parcels 

The Director of Legal Services reports as follows: 

" On June 21st, 1977, Council approved a recommendation that the Director 
of Legal Services, or in his absence an Assistant Director, be 
authorized to sign on behalf of the City, the assignments of the 
leasehold interests in the strata lots made under the provisions of 
certain ground leases which included the following; 

1) Ground Lease dated as of 1 July 1976 between the 
City and Frank Stanzl Construction Ltd. by which 
the City leased to the Company Lot 5, False Creek, 
Plan 16003. 

2) Ground Lease dated as of 1 October 19 76 between 
the City and Frank Stanzl Construction Ltd. by 
which the City leased to the Company Lot 7, False 
Creek, Plan 16003. 

On August 26th, 1976, Council authorized the division of Lot 7 into 
two Air Space Parcels and the entry of the City into separate leases 
with the Company in respect of each Air Space Parcel. 

Subsequently, Lot 5 was resubdivided and became known as Lot 39 and 
on July 14th, 1977, Council authorized the division of Lot 39 into 
three air space parcels and the entry of the City into separate 
groiind leases with the Company in respect of each Air Space Parcel. 

These leases of Air Space have been entered into by the parties. 

It is considered advisable, and so recommended, that Council confirm 
that the resolution of June 21st, 1977, authorizing the Director of 
Legal Services, or in his absence an Assistant Director, to sign on 
behalf of the City the assignments of the leasehold interests in the 
strata lots made under the provisions of the said Ground Lease^s in 
respect of Lots 5 and 7 extends to the leases of the air space 
parcels entered into by the City with Frank Stanzl Construction Ltd. 
pursuant to the said resolutions of Council dated August 26th, 1976 
and June 14th, 1977, respectively." 

The City Manager RECOMMENDS that the recommendation of the Director 
of Legal Services be approved. 

2. Rental Review of Air Space over 
City Lane - Hudsons Bay Company 

The Supervisor of Properties reports as follows: 

"In 1958 the Hudsons Bay Company was granted a thirty (30) 
year lease of the Air Space over the City lane in Block 
44, D.L. 541 which area was incorporated in the Company's 
development of a multi-level parking garage known as the 
Hudsons Bay Parkade. 

In this regard, rental negotiations have been carried out 
and the lessee, by letter, dated January 8, 1979 has agreed 
to a rental increase from the present $1,825.00 per annum 
to $9,620.00 per annum. This revised rental is a flat 
rate, which satisfactorily reflects market rental value 
including taxes. 
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Clause No. 2 (Cont'd.) 

The Comptroller of Accounts reports that the additional 
increased wage costs are available within the Park Board 
1970 feudget. 

The Superintendent of Parks concurs with this report." 

Your Board RECOMMENDS that the foregoing recommendations 
of the Director of Personnel Services be adopted. 


3. 1970 Vacation Carry-over - 

Mr. T.S. Nishi, Finance Department. 

The Director of Personnel Services reports as follows: 

"I have received from the Director of Finance a request for 
Mr. T.S. Nishi, Computer Programmer II in the Data Processing 
and Systems Division, to defer the remaining 4J5 days of his 
1970 vacation entitlement to 1971. This request is con- 
ditioned by a lengthy project which Mr. Nishi is currently 
completing, the deadline being December 31, 1970. It is 
therefore recommended that the request of the Director of 
Finance be approved." 

Your Board RECOMMENDS that the foregoing recommendation of 
the Director of Personnel Services be adopted. 


4 . 1970 Vacation Carry-over - 

Mr. R.L. Hawkins, Co-ordinator of 
Data Processing and Systems. 

The Director of Personnel Services reports as follows: 

"I have received a request from the Deputy Director of Finance 
for the deferment of the balance of the 1970 vacation 
entitlement of 3J5 days for Mr. R.L. Hawkins, Co-ordinator 
of Data Processing and Systems. A number of urgent problems 
being handled by the Data Processing and Systems Division 
will not permit the Finance Department to let Mr. Hawkins 
take the balance of his vacation in 1970. It is recommended 
that the balance of the 1970 vacation entitlement of 3*5 days 
of Mr. R.L. Hawkins be deferred until 1971." 

Your Board RECOMMENDS the foregoing recommendation of the 
Director of Personnel Services be adopted. 
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It is therefore recommended that the Supervisor of Properties 
be authorized to increase the rental to $9,620.00 per annum 
for the Subject Property, such rent to be reviewed on 
November 30, 1983." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Properties be approved. 


3. Proposed Exchange of Provincial Government Lands - 
4th Avenue & Discovery for City of Vancouver Lands 
Grandview Highway and Penticton Street 


The Supervisor of Properties reports as follows: 

"City Council by resolution of October 25, 1977 approved 
a proposal for a land exchange and sale between the City 
and the Housing Corporation of British Columbia concerning 
City-owned land at Grandview Highway and Penticton Street 
and the Housing Corporation of British Columbia lands at 
4th Avenue & Discovery Street. Both sites are zoned RS-1, 
Single Family Dwelling District. 

The proposal was to exchange the larger City-owned site 
at full market value for the smaller Provincially-owned 
site at two-thirds market value plus a cash payment from 
the Province, subject to the Housing Corporation retaining 
an option to repurchase the 4th Avenue & Discovery site 
from the City if the land was not developed with non- 
profit housing. 

The date of the exchange was to be October 31, 1977; 
however, the Provincial Government did not have a title 
to the 4th Avenue & Discovery lands until October 11, 197 8. 

The title to the Provincial lands at 4th & Discovery 
Contains a proviso "that the lands shall at all times be 
used for Housing as defined in the Ministry of Municipal 
Affairs and Housing Act". 

This proviso will run with the land and could make it 
difficult for any organization to obtain financing for 
development on the site. C.M.H.C. would only consider 
financing if the City (landowner) would covenant to 
indemnify C.M.H.C. for losses arising from a breach of the 
proviso. 

Correspondence has been exchanged and meetings held and, 
in view of difficulties being experienced, it has become 
apparent that the City's best interests would not be 
served by proceeding with the exchange. City ownership 
of the 4th & Discovery lands would create an intractable 
land situation due to the registered proviso and to the 
uncertainty of rezoning for co-operative housing being 
approved. Neither is the site desirable for subdivision 
and sale for single-family lots due to its shape and size 
and the heavy traffic flow on both sides of the site, 
even if the proviso was lifted. 

Cancellation of the exchange would not preclude non-profit 
housing groups from approaching the Provincial Government 
Housing to purchase the 4th & Discovery site as they have 
already indicated that they are willing to dispose of 
these lands for non-profit housing. 
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The City-owned 5.19 acres of single-family land on the 
Grandview Highway is in the inventory of the Property 
Endowment Fund Board and, subject to a Director of 
Planning report re subdivision and servicing, could be 
placed on the open market for development. 

The Director of Planning notes that a single-family 
subdivision is only one land use option for this site. 
Some of the liabilities of the site such as frontage on 
an arterial roadway, poor soil conditions and assets 
such as bordering on Beaconsfield Park, view of the north 
shore mountains, suggests that careful design treatment is 
of paramount importance. For this reason, the Director 
of Planning feels a decision on the use of this land 
prior to investigating these alternatives is prertetiire. 

In view of the City's land, valued at $880,380 having 
been tied up since October 1977, the difficulties outlined 
above in completing the exchange, and the improbable 
utilization of the 4th & Discovery site without a long delay, 
it is recommended that: 

(a) The motion regarding the proposed sale and exchange 
of lands passed by Council on October 25, 1977 be 
rescinded, and 

(b) The City lands at Grandviev; Highway and Penticton Street, 
being Lot 1, Block A, Section 45, T.H.S.L. Plan 15949, 

be offered for sale to the Housing Corporation of 
British Columbia at the price of $880,380 and if not 
purchased by the Corporation within 90 days from 
Council's consideration of this report, then the lands, 
after subdivision and servicing, be placed on the 
open market and tenders called for in accordance 
with Council's approved procedures. 

(c) That if the Housing Corporation does not purchase the 
site, the Director of Planning be instructed to report 
on the future disposal of these lands prior to sale." 
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DATE February S, 1979 

TO: VANCOUVER CITY COUNCIL 

SUBJECT: PROVINCIAL YOUTH EMPLOYMENT PROGRAM (PYEP '79) 
CLASSIFICATION: CONSIDERATION AND RECOMMENDATION 

The City Engineer and Director of Finance report as follows: 

"The Provincial Department of Labour has announced its Provincial Youth Employ- 
ment Program for 1979 (PYEP '79) . 

Following the pattern of the previous year's program, 50% of the job opportunities 
are to be made available for high school students; the balance are to be for un- 
employed youth between the ages of 15 and 2A. In 1978 the City hired approximately 
35 students under the Provincial Government program. 

PYEP '79 - SUMMARY 

(a) High School students are to be hired for July and August. 

(b) Unemployed youth are to be hired from May to August inclusive. 

(c) The Province will pay: 
$3.20 per hour per person over 17 years of age. 
$2.60 per hour per person 17 years and under. 
Holiday pay. 

(d) The City must pay: 
any salary or wage in excess of the Provincial subsidy, i.e. 
Union rate differential, 
fringe benefits (6% approximately). 
All other costs (material, equipment rental, etc.). 
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The students would be employees of the City (or Park Board, Police, Library) and 
the established salaries and wage rates will apply. The Province will not 
consider any application which is not approved by the appropriate Union. 

The City will be required to pay any difference between the Provincial subsidy 
and the established Union rate. Typical examples are as follows: 

Monthly Wage (1978) Provincial City 
Incl. Fringe Subsidy Cost 

Clerk Typist I $ 811 $ 475 $ 336 Al% 

(PG 5) 

Clerk III $1 115 $ 490 $ 625 ' 56% 

(PG 17) 

TIMING & PROCEDURE 

Information on PYEP '79 has been distributed to all Departments and they are 
preparing proposals. 

If Council favours participation in PYEP '79, it is recommended that the Standing 
Committee on Finance and Administration be authorized to review the Department s^ 
proposals and to approve applications to be submitted to the Province. 

DIRECTOR OF FINANCE'S COMMENTS 

The Director of Finance submits the following Information for Council's consider- 
ation In determining the amount of participation in the Provincial Youth Employ- 
ment Program. 

V 

A. PYEP '79 would be funded out of that portion of the 1979 Revenue Budget that 
is subject to the Provincial 5% restrictions. 
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^^^^^-''^ B. The following summary shows the City's contribution from the Revenue Budget 
on various projects for 1976, 1977, 1978, and 1979: 

1976 1977 197,8 1979 


1975- 1976 L.I. P. $173 978 - - - 

1976- 1977 L.I. P. $ 32 000 $224 838 
Young Canada Works (1977) - $ 90 439 

Young Canada Works (1978) - - $ 72 393 

Young Canada Works (1979) - - - $ 50 000 

Canada Works Phase I - $ 78 359 

Canada Works Phase II - $108 338 $ 25 240 

Canada Works Phase III - - $ 54 721 

Provincial Youth Employment (1976) $ 39 698 - - - 

Provincial Youth Employment (1977) - $ 28 918 

Provincial Youth Employment (1978) - - $ 35 066 


$245 676 $530 892 $187 420 $ 50 000 

C. Council approved a City contribution of $31 500 for the Provincial Youth Employ- 
ment Program in 1978. 

D. I anticipate severe problems in meeting the 5% growth limit specified by the 
Province for our budget. In view of these constraints, and as I did for the 
Young Canada Works program, I cannot recommend any City participation in the 
1979 Provincial Youth Employment Program. 

CdlSICEBMaCON AND REgoWlENDATION 

The City Engineer submits the following items for Council's CONSIDERATION. 

(a) The question of whether the City will participate in PYEP '79. 

(b) If the City is to participate, the setting of a maximum City cost for PYEP '79. 

The City Engineer recommends that: 

(c) If the City is to participate, the Standing Committee on Finance and Adminis- 
tration be authorized to select the proposals to be submitted to the Province 
and to establish priorities among the projects. 

(d) The City Engineer or his representative be authorized to sign the application 
forms and the agreements on behalf of the City and to make minor adjustmenta 
where required, and 

The Director of Finance recommends 

(e) That given the anticipated severe budget problems in 1979, the City not 
participate in the 1979 Provincial Youth Employment Program. " 


The City Manager submits for Council's CONSIDERATION the question of City 
participation in the PYEP '79. Should Council decide to participate, the 
City Manager suggests a maximum City cost of $20,000 and RECOMMENDS approval 
of the City Engineer's recommendations (c) and (d). 

FOR QQUWJl ACTIOH SEE PAGE(S) JS^-- 
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REPORT TO COUNCIL 
STANDING COMMITTEE OF COUNCIL 
ON 

TRANSPORTATION 

February 1, 19 79 


A meeting of the Standing Committee of Council on 
Transportation was held on Thursday, February 1, 1979, in the 
No. 1 Committee Room, third floor. City Hall, at approximately 
3:30 p.m. 


PRESENT: 


Alderman W. 
Alderman D. 
Alderman H . 
Alderman M. 
Alderman H. 


Kennedy , 

Bellamy 

Boyce 

Harcourt 

Rankin 


Chairman 


ALSO PRESENT: Alderman M. Ford 

Alderman D. Marzari 

COMMITTEE CLERK: J. Thomas 


The minutes of the meeting of December 7, 1978, were 
adopted. 


RECOMIIENDATION 


1. Status Report - Transportation for the Handicapped 

City Council on September 26, 1978, when considering 
a report of the Standing Committee on Transportation, dealing 
with the level of service for the transportation of 
handicapped persons and the costs of the existing service 
provided by the B.C. Lions Society for Crippled Children, 
approved the following recommendations of the Committee: 


"A. THAT the Urban Transit Authority be requested 
to take over responsibility of funding the 
handicapped transit service by April 1, 1979. 

B. THAT the City Manager be requested to report 
to the Standing Committee on Transportation 
on the desirability and cost effectiveness of 
the City or B.C. Hydro assuming the responsibility 
of operating this service as opposed to retaining 
the present funding arrangement with the Lions 
Club. 


C. THAT the following recommendation of the Special 
Committee on the Disabled be referred to the 
City Manager for study and report back to the 
Standing Committee on Transportation as soon as 
possible or within one month: 


'THAT City Council make a commitment to increase 
funding to the present service to the extent 
where 15 additional buses could be put in 
operation within a year'. 
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In a City Manager's Report dated January 10, 19 79 
(circulated) before the Committee this day, the City Engineer 
reviewed actions taken in accordance with Council's resolution 
and presented recommendations and inf oinnation relating to 
appropriate levels of service and City funding in the coming 
months. It was noted an interim status report had been 
submitted to the Special Committee of Council on the Disabled 
on October 27, 1978. 

The Manager's Report discussed the role of the UTA and 
pointed out the Authority had indicated that transportation 
for the handicapped could become a "custom transit service" 
under the Act. This would require Cabinet approval and special 
negotiations on cost sharing with the "municipality" as 
defined in the Act, namely the GVRD. However, the UTA would 
not be in a position to negotiate on the service until later 
in the year and implementation by April 1, 1979 was unrealistic. 

The report also dealt with the current Lions Society 
operation and funding requirements for an expanded service, 
noting that the service for the adult handicapped was 
incurring a deficit of nearly $10,000 per month, primarily 
due to service outside the City limits.- 

Two factors deserved particular attention: 

1. There has been a. decision by the directors of the Lions that the Society will 
no longer subsidize the adult handicapped transportation (ID) service. This 
decision, effective July 1, 1978 to coincide with their fiscal year, has led 
the Lions to request retroactive funding, to cover their operating deficit for 
the latter half of 1978. 

2. The payment formula in the agreement between the City and the lions for the 
period Hay 1 to December 31, 1978 needs to be reviewed. This formula has 
not ytdtkad as -expected by either Lions or City staff and has led to a 
situation in which about $35 000 of the $121 129 City funds allocated to 
the service for the eight-month period will not be disbursed. 


In the six month period May - October 1978, Vancouver residents 
eligible for City subsidy represented 72 per cent of system 
passenger trips, 58 per cent of system mileage and 61 per cent 
of system costs. In the same period about $10,974 of the 
$65,674 estimated deficit was attributable to those trips; 
the remaining $54,700 being for trips outside the City. For 
1979 it was estimated a basic grant of $5.10 per trip and an 
additional payment of $1.04 per additional passenger for 
groups would pay all costs associated with eligible trips to 
City residents. 

The City Manager recommended approval of the following 
Recommendations A - E and submitted Recommendations F and G 
for the Committee's consideration: 

A. That the City pursue discussions and negotiations with the GVRD and the UTA 
to arrange for UTA and the Ministry of Human Resources responsibility and 
funding for transportation services for the disabled. 

B. That the B.C. Lions Society be requested to continue operation of its 
transportation service for disabled adults in the City of Vancouver. 

C. That a grant of $1A 405 be paid to the B.C. Lions Society to repay the Society 

for losses Incurred providing transportation services to eligible City 

residents in the period May 1 - December 31, 1978 to be provided from the balance 
of the 1978 funds. 
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D. That the question of further expansion of this service be deferred until after 
the issue of Provincial regional responsibility and funding is resolved. 

E. That the City not subsidize losses which were incurred outside of Vancouver City. 

F. That the City Engineer and Director of Social Planujing be instructed to 
negotiate an agreement with the B.C. Lions Society through April 1, 1979 
and no funding be provided after that date. At current levels of service, 
this would cost approximately $41 000 to be allocated from the 1979 
Community Services Grant, as per 'A' above. 

G. That the City Engineer and the Director of Social Planning be instructed to 
negotiate an interim operating agreement until April, 1979 and provide for 
continuation in 1979 on a monthly basis with the B.C. Lions Society. This 
agreement would provide funds on a monthly basis to enable the B.C. Lions 
Society to continue operation while they and the GVRD negotiate a permanent 
arrangement with UTA (it being understood that funding would end when UTA 
agrees and no later than December, 1979). One of two levels of service is 
proposed: 

I. The same level of service as specified in 1978 to provide 48 750 trips 
to eligible City residents, and that an amount of $162 340 be allocated 
from the Community Services Grants budget for this purpose; 

II. The same level of service as specified for 1978, plus an additional two 
vehicles on Saturday (total 6) and three vehicles on Sunday (total 7) 
to provide 51 350 trips to eligible City residents and that an amount 
of $170 140 be allocated from the 1979 Community Services Grants budget. 

The Director of Social Planning supported Option G II because it 
seemed unlikely that the UTA would be able to assume responsibility 
for the service by April 1, 19 79. Also, the 1978 level of service 
had fallen short of demand on weekends as demonstrated in the last 
six months of 1978 and, therefore, should be expanded to the level 
specified in Option 2 II. However, the City Engineer expressed 
some concern that this Option would give the Provincial Government 
and UTA no incentive to resolve the matter themselves before the 
end of the year. 

The Chairman acknowledged the presence of a number of 
delegations representing organizations for the handicapped who 
wished to address the Committee. Alderman Kennedy also read 
to the meeting a communication from the Supervisor of Occupational 
Therapy, Pearson Hospital, supporting a transit service for the 
handicapped, which stated in part: 

"The present Easter Seal Service is overcommitted and it is 
small wonder that, frustrated by the limited services available, 
many who are handicapped "give up" and fall prey to depression 
and loneliness which could ultimately lead to their being 
institutionalized. 

We, at Pearson Hospital have seen a number of our young people 
make the step to resuming life in the community as independent 
adults in group home situations. To make a success of this 
venture they need the support of readily available transportation. 
Winnipeg has such a service and I would urge you to do your 
best to see a similar service instituted in Vancouver." 

Mr. D. Rudberg, Asaiatant City Engineer, Traffic Division, 
reviewed the report with the Committee and noted additional 
information had come to hand, which indicated some adjustments 
may be required in certain dollar amounts quoted in the report. 


jgisport to Council 

.Breading Ccmmittee tax Transpor^ttiM 

Clause 1 cDntmued 


Mrs. Susan Anderson, Social Planner, spoke to the concerns of 
the Director of Social Planning. 

Alderman Harcourt, one of Council's two representatives on 
the Urban Transit Authority, was questioned by Committee members 
on the possibility of the UTA agreeing in principle to fund the 
service by April 1, 1979. Alderman Harcourt advised the 
Authority had expressed positive feelings on the issue and one 
of the first actions of the Minister of Municipal Affairs had 
been the establishment of a Task Force to plan a demonstration 
project on transit service for the handicapped. Two pilot projects 
were planned - one in an urban area and one in a rural area - 
each area to be totally equipped with buses to serve the handi- 
capped, and a subsequent study would examine cost, use of 
equipment, etc. It was anticipated the Task Force would report 
to the Minister in two months. Alderman Harcourt felt the UTA 
staff should be approached on the status of negotiations with 
the GVRD and that the Regional District be requested to include 
transit for the handicapped as one of the services to be 
incorporated as of April 1, 1979. He also suggested it would be 
desirable for the City to submit a report to the UTA Board of 
Directors in terms of costs involved in getting such a program 
operational on April 1, 19 79. 


The following delegations addressed the Committee: 

Hi B.C. Lions Society for Crippled Children (Mr. B. Leyburn, 
Chairman of the Board, and Mr. B. Padden, Executive 
Director) stated the Society was in agreement with the 
recommendations contained in the City Manager's Report 
and supported Option G II. Questioned on the cost 
analysis tables, the Society's representatives advised 
there were some discrepancies mainly due to other areas, 
such as the University Endowment Lands, being erroneously 
included in the Vancouver area. Revisions were now 
being worked out. 

^ International Society for the Handicapped (Mr. J. Olldym, 
Mrs. H. Gower) supported Option G II. fEey referred to 
the inadequacy of the Lions Society service which entailed 
advance reservation with a minimum of a week's notice. 
Sometimes four weeks notice was required. It was felt 
4 8 hours should be sufficient. They also urged that 
weekend service be increased. 

False Creek Residence for. the Handicapped (Mr. R. Watson) 
stated the Residence housed 24 handicapped young adults 
who were encouraged to be independent and to enter into 
a full social life. This was vety difficult to do given 
the existing bus service and the necessity to book bus 
trips in advance . 

— S .P.A.R.C . (Mr. D. Guest) urged consideration be given 
to transportation for a wide spectrum of the disabled 
including the elderly who experienced problems with 
public transit due to a variety of physical ailments. 
S. P.A.R.C. felt strongly that transportation for the 
handicapped was too big to be left with a voluntary 
agency and should be the responsibility of the UTA. 

' Vancouver Stroke Club (Mr. B.R. McFarlane) referred to 
the problems of stroke victims who suffered a range of 
disabilities which made it difficult for them to get on 
and off Hydro buses. 
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Ad Hoc Committee on Handicapped Transit (Mr. T. Louis) 
reviewed aspects of the Manager's Report with City staff 
and representatives of the Lions Society, and questioned 
the basis for the cost analysis tables contained therein. 
Stated handicapped persons should not have to pay more 
for bus trips than other members of society. This class 
of individuals represented 1.8 per cent of the population 
- all they wanted was 1.8 per cent of the transit dollar 
which would provide all their transit needs and reduce 
fares to around 50 cents per trip. His group opposed 
Recommendations C and D, and strongly urged: 

the City operate the handicapped transit service; 
that more buses be made available; and 
- that fares be reduced. 

Downtown Eastside Residents ' Association (Ms. J. Swanson) 
supported a City run, expanded service with affordable 
fares . 


During the ensuing discussion. Committee members commented on 
the relative cost of a City run operation compared to a service 
operated by a voluntary agency. Mr. K. Dobell, Acting City 
Manager, advised a private agency could operate more economically; 
for example, a driver employed by the Lions Society earned $8.00 
and hour, compared to $13.00 an hour for Hydro or the City. 
Discussions between the City, Hydro and organizations involved, 
revealed the City and Hydro v;ere not the ideal organizations to 
run a demand responsive system. 

Members of the Committee stated they appreciated the work carried 
out by the Lions Society in providing a transit service for many 
years but expressed agreement with the delegations that the existing 
system was inadequate and the number one priority should be a 
service which could provide a bus as and when required without long 
term advance reservations . 

It was 

RECOMMENDED 

A. THAT the City pursue discussions and. negotiations 
with the GVRD and the UTA to arrange for UTA and the 
Ministry of Human Resources responsibility and 
funding for transportation.. services for the disabled. 

B. THAT in the interim period, the B.C. Lions Society 
be requested to continue operation of its transport- 
ation service for disabled adults in the City of 
Vancouver. 

C. THAT a grant be paid to the B.C. Lions 

Society to repay the Society for losses incurred 
providing transportation services to eligible City 
residents in the period May 1 - December 31, 1978 
to be provided from the balance of the 1978 funds. 

D. THAT the City not subsidize losses which were 
incurred outside of Vancouver City. 

FURTHER THAT a request be made to other municipalities 
through the GVRD, to join in subsidizing this service 
on a per capita basis . 

*E. THAT appropriate City Staff be instructed to report 
back on the availability of funds to obtain more 
buses 


(Alderman Kennedy opposed) 
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*F. THAT the financing formula be improved to ensure that 
no handicapped person is required to pay more than 
$1.00 per trip. 

*G. THAT the City look into the question of acquiring 
the existing buses from the B.C. Lions Society 
and the establishment of an appropriate organization 
to run this service. 

(Alderman Kennedy opposed) 

H. THAT the existing service by expanded to weekends 
commencing immediately. 


I. THAT City Staff report back on the operating cost 
situation for 1979. 


*Amended bv the Committee on February 8. 1979. See Report I d) . 


2 . Haro/Cardero Traffic Diverter 

The Committee had for consideration, a City Manager's 
Report dated January 11, 1979 (circulated) , in which the City 
Engineer reported on an investigation of citizens complaints 
that a traffic diverter installed at Haro and Cardero Streets 
was creating increased traffic in an L-shaped lane at the rear 
of Sunset Towers, a senior citizens residence in the 1600 Block 
Haro Street. 

Present for the discussion on this matter were Mr. John 
McPeake, President of the Sunset Towers Residents' Association, 
and Mrs. Carole Walker, Chairman, West End Traffic Committee, 
who submitted a brief (on rile in the City Clerk's Office) 
supporting the installation of a diverter at the bend in the 
lane. Communications (on file) were also noted from the West 
End Community Council and Lord Roberts Elementary School. 

Mr. D. Rudberg, Assistant City Engineer, reviewed the 
City Manager's Report with the Committee and advised investi- 
gation disclosed that there was a safety problem at this 
location in that barricading the streets to deter through 
traffic from bypassing the Robson and Denman arterials, had 
resulted in traffic using the lane as a through street. Three 
possible solutions had been identified, namely, removal of the 
diverter; turning the diverter 90°; or placing an additional 
diverter in the lane. However, in view of a further survey 
of resident opinions on the West End Traffic Scheme II to be 
carried out shortly, it was suggested it may be appropriate 
to defer resolving the issue pending the survey results. 

Mr. McPeake addressed the Committee and advised all of 
the 601 residents in the Sunset Towers complex were senior 
citizens, many in their 80 's and 90 's, who were no longer 
agile and dreaded meeting fast moving traffic in the lane. The 
residents felt the problem should be resolved immediately before 
a serious accident occurred. Discussion had _taken place with 
fire and ambulance representatives and it was agreed the best 
solution would be the installation of a chain barrier or diverter 
at the junction of the lane. 

Following a brief discussion, it was 

RECOMMENDED 


THAT a chain barrier be installed at the bend in 
the lane south of Haro Street, west of Cardero 
Street. 
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5. Interview Expenses for Mr. Richard Dumala - 
Fire Departinent Analyst Applicant 

The Director of Personnel Services reports as follows: 

"The position of Fire Departinent Analyst was established in 
May 1970. Extensive advertising across Canada has resulted 
in a limited applicant response. The most promising of the 
applicants, Mr. Richard Dumala of Hamilton, Ontario, has a 
Masters Degree in Mechanical Engineering from McMaster 
University and over two years of Research and Development 
experience with Canadair Limited. 

Due to the importance of the initial appointment to a new 
position, it is requested that Mr. Dumala be invited to 
come to Vancouver for a personnel interview and assessment. 

The total cost of bringing Mr. Dumala to Vancouver for two 
days would be approximately $350. The Comptroller of 
Accounts advises that these monies would be available from 
Appropriation No. 7090/959 'General Government - Misc.' " 

Your Board RECCMMENDS that the foregoing recommendation 
of the Director of Personnel Services be adopted. 


****** 


FOR ADOPTION SEE PA6E{S) WW ^ 


Report to Council 

Standing Committee Oil • Ifeiail^f^igtti^ 

Februjiiy 19.7.9 7) 


3 . Traffic Signal - Arbutus and 33rd Avenue 

On October 28, 1978, after hearing delegations from 
residents complaining about traffic conditions in the area of 
Arbutus and 33rd Avenue, the Committee requested a report back 
on the need for a flashing amber warning sign at the south 
approach to Arbutus Street. 

In a City Manager's Report dated January 15, 1979 (circulated) 
the City Engineer reported on an analysis of signal visibility 
at the intersection and recommended an additional signal head 
be installed to improve visibility for motorists approaching from 
the northbound direction. 

RECOMMENDED 

THAT an additional signal head be installed at the 
Arbutus/33rd Avenue intersection to improve visibility 
for motorists approaching from the northbound direction. 


4 . Left Hand Turns at Traffic Control Intersections 

City Council on January 23, 1979 referred the following 
motion to the Committee for consideration: 


"THAT WHEREAS most, if not all, main thoroughfares 
throughout the City of Vancouver are at full capacity 
in both the morning and the evening rush hoiirs; 

AND WHEREAS many of the thoroughfares of the City 
of Vancouver are controlled by a. network of traffic 
signals ; 

AND WHEREAS major delays and tie-ups are resulting 
from motorists attempting left hand turns in these said 
rush hours; - 

THEREFORE BE IT RESOLVED THAT the Traffic Engineer- 
ing Department be instructed to laxinch a pxo^jtape that 
will lead to a full implementation of 'no left hamd turns' 
at traffic control intersections in the morning and the 
evening rush hours, that is 7 to 9 a.m. or 4 to 6 p.m., 
except at tSose intersections where left hand lanes or 
advance left hand signals exist." 


RECOMMENDED 

THAT this matter be referred to the City Engineer 
for study and report back. 


* * * * * 


The meeting adjourned at approximately 5:35 p.m. 
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PART REPORT TO COUNCIL 
STANDING COMMITTEE OF COUNCIL 
ON 

TRANSPORTATION 


February 8, 1979 


A meeting of the Standing Committee of Council on 
Transportation was held on Thursday, February 8, 1979, in the 
No. 1 Committee Room, third floor, City Hall, at approximately 
3:40 p.m. 


PRESENT: Alderman D. Bellamy, Chairman 

Alderman H . Boyce 

Alderman M. Harcourt (Clause 2) 

Alderman H. Rankin 

ABSENT: Alderman W. Kennedy 

COMMITTEE CLERK: J. Thomas 


RECOMMENDATION 

1. Transportation for the Handicapped 

The Committee considered a communication dated February 8, 
1979, from Alderman Rankin, referring to the discussion at 
the February 1, 1979 meeting on a transit system for the 
disaUaled. 

Alderman Rankin advised he had given more thought to 
the wording of the recommendations approved by the Committee 
at that meeting and now felt some clarification and additional 
wording was required. 

Prior to leaving the meeting before discussion on this 
item, the Chairman indicated he was strongly opposed to 
Recommendations E and G and instructed this be entered in the 
record. 

After discussion, the following recommendations were 
approved to partially replace those recommended by the 
Ccramittee on February 1, 1979: 

RECOMMENDED 

A. THAT the City pursue discussions and negotiations 
with the GVRD and the UTA to arrange for UTA and the 
Ministry of Human Resources responsibility and 
funding for transportation services for the disabled. 

I 

B. THAT in the interim period, the B.C. Lions Society 
be requested to continue operation of its transport- 
ation service for disabled adults in the City of 
Vancouver. 

C. THAT a grant be paid to the B.C. Lions Society 
to repay the Society for losses incurred 
providing transportation services to eligible 
City residents in the period May - December 31, 
1978 to be provided from the balance of the 1978 
funds . 


I (i) 


Part Report to Council 

Standing Comtnittee on Transportation 

February 8, 1979 


'2' 


D. THAT the City not subsidize losses which were 
incurred outside of Vancouver City. 

FURTHER THAT a request be made to other municipalities 
through the GVRD, to join in subsidizing this service 
on a per capita basis. 

E. THAT appropriate City Staff be instructed to report 
back on the availability of funds to obtain more 
buses . 

(Alderman Kennedy opposed) 

F. THAT the financing formula be improved to ensure that 

no handicapped persons RESIDENT IN THE CITY OF VANCC;UVER 
be required to pay more than $1.00 FLAT RATE per ONI, WAY 
trip. (MAXIMUM 10 MILES AFTER WHICH AN ADDITIONAL 
MILEAGE CHARGE WILL BE APPLIED) . 

G. THAT the City look into the question of acquiring the 
existing buses from the B.C. Lions Society and FURTHER: 

- THAT A NON-PROFIT CORPORATION BE ESTABLISHED TO 

OPERATE TRANSPORTATION SERVICES FOR THE DISABLED 
IN THE CITY OF VANCOUVER AND SURROUNDING MUNICIP- 
ALITIES WISHING TO PARTICIPATE BY PAYING THEIR 
FAIR SHARE OF COST. 

- THAT THE BOARD OF THE CORPORATION BE COMPOSED OF : 

A) 3 CITY ALDERMEN - THE CHAIRMEN OF THE 
TRANSPORTATION, COMMUNITY SERVICES AND 
DISABLED COMMITTEES 

B) 1 ALDERMAN EACH FROM PARTICIPATING MUNICIPALITIES 

C) 1 MINISTRY OF HUMAN RESOURCES REPRESENTATIVE 

D) 1. URBAN TRANSIT AUTHORITY REPRESENTATIVE 

E) AT LEAST 3 DISABLED PERSONS. 

- THAT THE CITY CONTINUE THE PRESENT AGREEMENT WITH THE 

B.C. LIONS SOCIETY AT A NEGOTIATED RATE UNTIL 

JUNE BOTH, 1979 AT WHICH TIME THE CITY WILL CONTRA(.-: 

WITH THE NEW CORPORATION. 

- THAT COUNCIL URGE THE MINISTRY OF HUMAN RESOURCES TO 

TRANSFER ITS FUNDING 01 TRANSPORTATION FOR THE 
DISABLED FROM THE B.C. LIONS SOCIETY TO THE NEW 
CORPORATION COMMENCING JULY 1ST, 1979. 

- THAT COUNCIL REQUEST THE URBAN TRANSIT AUTHORITY TO 

PURCHASE 15 ESPECIALLY ADAPTED AND APPROVED 
VEHICLES AND RADIO EQUIPMENT AND THEN LEASE OR SELL 
THIS EQUIPMENT TO THE CORPORATION. 

- THAT THE CITY HIRE IMMEDIATELY AN EXECUTIVE DIRECTOR 

FOR THE CORPORATION AT CITY PAY GRADE 33. THE 
EXECUTIVE DIRECTOR TO BECOME AN EMPLOYEE OF THE 
CORPORATION AS OF JULY 1ST, 1979. 
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- THAT CITY STAFF AND THE EXECUTIVE DIRECTOR LOCATE AN 

OFFICE AND VEHICLE STORAGE SPACE FOR THE CORPORATIOI . 

- THAT CITY STAFF AND THE EXECUTIVE DIRECTOR DRAW UP 

A BUDGET FOR THE CORPORATION FOR SUBMISSION TO 
COUNCIL. 

- THAT CITY STAFF AND THE EXECUTIVE DIRECTOR HIRE 

CORPORATION STAFF GIVING PREFERENCE TO PRESENT 
B.C. LIONS SOCIETY EMPLOYEES. 


H. THAT the existing service be expanded on weekends 
commencing immediately. 

I. THAT City Staff report back on operating costs for 1979. 

J. THAT THE MINISTERS OF HUMAN RESOURCES AND MUNICIPAL 
AFFAIRS BE REQUESTED TO PROVIDE IMMEDIATE FINANCIAL 
ASSISTANCE FOR THIS PROGRAM 

(Amendments and additions are capitalized) . 


2 . Champlain Heights - Transit Changes 

Alderman Harcourt referred to transit schedule changes 
to oe introduced by B.C. Hydro on February 16, 1979 in the 
Champlain Heights area, and advised the change in frequency of 
service from 30 minutes to 20 minutes on the extended #26 
Boundary route represented a cutback of 32 trips a week. 

RECOMMENDED 

THAT B.C. Hydro be requested to continue to provide the 
present 20 minute service during nights and on Sundays 
on the #26 Boundary route and the half mile extension. 
If B.C. Hydro is unwilling to accede to this, then Council 
request the following service be provided: 15 minute 
service on the present route and half mile extension 
during the daytime and evening Monday through Saturday, 
20 minute service on the present route during nights and 
all day Sunday. 


(Alderman Kennedy opposed) 


A # * * * 


The meeting adjourned at approximately 4:20 p.m. 



REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


FEBRUARY 1, 1979 


A meeting of the Standing Committee of Council on Finance and 
Administration was held on Thursday, February 1, 1979, at approxi- 
mately 3:30 p.m., in Committee Room No. 3, third floor. City Hall. 


PRESENT : Alderman Puil (Chairman) 
Alderman Ford 
Alderman Gerard 
Alderman Little 
Alderman Marzari 

COMMITTEE 

CLERK : G. Harden 


RECOMMENDATION: 


1 . Senior Citizens' Guide to Services in B.C. 

On January 16, 1979, City Council referred the following 
motion to the Finance Committee: 

"THAT the City purchase from SPARC of B.C. 10,000 copies 
of its Senior Citizens' Guide to Services in B.C., at a 
cost of $4,500.00 for distribution through the City's 
information resources." 

Alderman Ford advised that there wa^ a motion of Council that 
the Social Planning do a study on setting up an information centre 
for senior citizens at City Hall and she felt it didn't make sense 
to study a service that the Province should be providing. She 
suggested it would be more economical to have copiei^iof the SPARC 
information booklet distributed by the Health Department. 

The Social Planning Department had been requested to advise 
on whether it should be included in SPARC'S annual grant and Mr. 
John Jessup, Social Planning Department, advised that he felt it 
is a very worthwhile information booklet for the elderly and 
Dr. H.E. McLean of the City Health Department would have use for 
about 5,000 copies. The booklets could be purchased for 45^ each 
and Mr. Jessup suggested the Heajth Department put $2,250 in their 
budget for this purpose. He did not agree that it should be inclu* 
ded in SPARC'S annual grant. 

City officials felt it should be the Provincial Government's 
responsibility to provide this guide to senior citizens. 

Committee members agreed that it is an area of Provincial 
responsibility. It was noted that there are complimentary copies 
of one issue available at the Van City Credit Union. 

Following discussion, it was 

RECOMMENDED 

THAT the City not purchase the booklet 'Senior Citizens 
Guide to Services in B.C.' 
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2. Annual Review - Permit Fees 

The Committee considered the attached Manager ' s report dated 
January 30, 1979, wherein the Director of Finance and the Director 
of Permits & Licenses reported on the annual review of Permit Fees. 
The report included background information and details on plumbing 
and gas permits, electrical by-law, building by-law and the sign 
by-law. The analysis behind the Manager's report aims at 100% 
recovery of costs. 

Discussion centered on a suggested review of the sign by-law. 
Mr. B. Wyatt explained that the Permits & Licenses Department has 
greatly improved the processing of these permits and in discussion 
with the industry it was found that it would be more agreeable to 
conforming to the by-law because of the improved processing. The 
normal operating level for the sign by-law is felt to cost at 
least twice the current by-law revenues, therefore, a 100% increase 
in fees is felt to be warranted at this time. 

Following further discussion, it was 

RECOMMENDED 

(A) THAT a 25% increase in permit fees for sprinkler 
permits, fireline permits, emergency lighting and 
fire alarm systems be approved. 

(B) THAT Council approve the by-law revisions proposed 
in the attached Manager's report. 

(C) THAT the Director of Legal Services be instructed 
to forward the necessary by-law amendments to 
Council for approval. 

(D) THAT the fees referred to be effective starting 
March 1, 1979. 

(E) THAT the Director of Permits & Licenses advise 
forthwith representative associations affected by 
the foregoing changes. 


The meeting adjourned at approximately 4:15 p.m. 



REPORT TO COUNCIL 


STANDING COmiTTEE OF COUNCIL 
ON COMMUNITY SERVICES 


February 5, 1979 

A Special Meeting of the Standing Committee of Council on 
Community Services was held on Monday, February 5, 1979, at 
6:00 p.m., in the Council Chamber, third floor. City Hall. 

PRESENT ; Alderman Rankin (Chairman) 
Alderman Bellamy 
Alderman Gerard 
Alderman Little 
Alderman Marzari 

CLERK : G. Harden 
RECOMMENDATION 

1 . Black Solidarity Association 

The Community Services Committee on Thursday, January 25, 
1979, after hearing from members of the Black Solidarity Associ- 
ation who alleged incidents of racial discrimination at downtown 
cabarets, agreed that the record of the statements made to the 
Committee would be distributed to the Police and the operators 
of the downtown cabarets who would be invited to attend a meeting 
of the Committee within two weeks for further discussion, and 
that the Chairman would contact the Minister of Labour to 
determine what action the Minister intends to take regarding these 
complaints . 

The Chairman advised that he had spoken with the Minister 
of Labour who advised that the club owners had refused to talk 
to him and he would be setting up an enquiry into the matter. 
The Chairman advised that the Committee was hoping that the 
clubs Misty 's and Sugar Daddy's would respond to complaints of 
barring blacks from their clubs heard at the last meeting. 

Mr. Moll (owner) and Mr. Stephen Case (manager) of Sugar 
Daddy's denied the allegations of discrimination against blacks 
at their club. Mr. Moll stated many black persons frequent his 
club. On questioning regarding entry requirements, they advised 
they asked for 2 or 3 pieces of I.D. (at least one picture I.D.), 
in cases of suspected trouble makers, minors, intoxication and even 
then might not let them in. They also have a dress code. They 
stated that they have asked the Police for guidelines on how to 
handle problems in the club. The Police advised them when there 
were hookers and pimps frequenting the clubs and asked them to 
keep them out. The undercover Police would point them out and 
ask the managers to ask them to leave. They get 800-1,000 people 
through the club in one night and turn about 75 people away, 
about 90% of the people turned away are white. They agreed there 
have been some innocent people, white and black, who have been 
accosted at the door and will continue to be a problem, but they 
do not know how to solve it. 

Mr. Barry Williams, owner of Misty's, denied his club 
^ discriminates against blacks, but they have no set entrance policy. 
They look for intoxication, minors, improper dress, previous 
trouble makers, people with grudges on their faces. It is left 
to the bouncers to decide what I.D. is required and who is turned 
away. 

Superintendent Page, Vancouver Police, advised they are 
concerned about minors and people of notorious character being 
allowed in the clubs. They advised the owners it is up to them 
to keep these undesirables and minors out of their clubs. They 
supplied owners with Sections 52 and 4 3 of the Liquor Act - they 
must not be in violation of the Human Rights Code when preventing 
persons from entering their clubs. 

cont 'd.«u« • 
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Undercover policemen visit all liquor establishments and 
reports are made. If a club is not keeping undesirables out, 
am appropriate report is sent to the Liquor Board for action. 
The Police Department does not instruct or has not suggested 
in any way that there be a blanket policy to keep any particular 
gr3up out of these clubs. 

The Committee heard the following delegations: 

Mr. John Dobbin read a letter from Sneaky Pete's on their 
dc or policy. Approximately 550 persons per week fail to gain 
ac mission to Sneaky Pete's for reasons such as capacity crowds, 
li ck of identification, drunkenness, beligerent attitudes, 
inproper attire and previously undesirable behaviour. The vast 
m; jority of those not admitted are Caucasian; some minorities 
ii eluding blacks are among those not admitted. Ho racial discri- 
m. nation is intended in carrying out the Door Policy of Sneaky 
P( te's. 


Ms. Delicia Crump presented a brief on behalf of the Black 
Sc lidarity Association on the denial to blacks of their basic 
rights as citizens and to see that redress is obtained and justice 
ii upheld, so that these situations will not occur again. The 
Association recommended as follows: 

(1) That licenses of the offending operators be revoked. 

(2) That clubs clearly display their entrance requirements - 
e.g. dress code, I.D. requirements, etc. 

(3) Bouncers and managers wear an identifying name-plate, 
to be visible at all times. 

(4) That people who are refused admittance be given the 
reason for such refusal. 

(5) That the City Council, through the Mayor's Office, 
investigate and deal with the allegations of 
connivance by the Police in these situations. 

Mr. Paul Winn stated he has seen discrimination in llisty's 
aid Sugar Daddy's; what the Black Solidarity Association is 
asking for is just. He was appalled at the levity of the disco 
ov, iiers' presentations - they have a disregard for law and ordur 
ai d the Human Rights Code. Anything short of revoking their 
licenses is condoning discrimination against black people. H<» 
disagreed with the criteria for barring entry because of a 
grudge on someone's face. Bouncers are hired for muscle and 
their ability to break heads, not diplomacy. 

Ms. Potter read a brief dated February 5, 19 79, from the 
International Committee Against Racism urging that the licensc;s 
of the discos be revoked based on evidence heard until they c-m 
prove they will not discriminate on the basis of colour or race. 

A letter dated February 1, 1979, from the Bayshore Inn denied 
racial discrimination was encountered at the Bayshore on 
Jaiuary 17th or 18th, 1979. They endeavour to abide by the 
HuTian Rights Code of B.C. and are prepared to co-operate with 
th2 Human Rights Commission if they receive any formal complaints 
CO icerning the Bayshore Inn. 

Ms. Lorena Jordan stated she was refused entry to Sugar 
DaJdy's and that she is not a drunk, a dope dealer or a 
prostitute and wants to know why she was refused entry. She 
wo lid like to see justice done. 
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Clattse t cont'd 

Mr. Luke Warrington stated he has a criminal record ami 
would not like to see all blacks discriminated against becaiise 
oi him. 

Mr. Thomas MacFarlane felt Misty 's should get appropriate 
pciople to manage entry at the doors. 

Mr. Kenneth Keith, reporter, stated discrimination by these 
clubs is a genuine concern and asked that it not be allowed to 
heppen again. 

Mr. Michael Clarkson advised he is not allowed in the clubs 
ai d he has nothing to do with criminal activities - he feels 
very frustrated and pent up and wants something done. 

The Committee felt there was evidence of discrimination 
against blacks at these disco clubs. It was felt there should 
be a set policy for refusal of entry and it should not be left 
tc a bouncer. It was also agreed that a reason must be given 
for refusal of entry. 

Following further discussion, it was 

REC0MI4ENDED 

A. THAT clubs clearly display their entrance requirements 
e.g. dress code, I.D. requirements, etc. 

B. THAT bouncers and managers wear an identifying name- 
plate, to be visible at all times. 

C. THAT people who are refused admittance be given the 
reason for such refusal. 

D. ThAT upon receipt of further proven acts of discriminat ion 
the offending licensees be brought before Council to show 
cause why their licenses should not be suspended. 

E. TIJAT the Chairman meet with all principals involved to try 
and find a satisfactory solution and report back as soon 
as possible. 

F. THAT the Chairman investigate with the Police, enforcement 
of Section 52 of the Liquor Act and report back on 
screening activities in Misty 's and Sugar Daddy's for tie 
next fev/ months. 

G. THAT the Chairman investigate with the Black Solidarity 
Association complaints against clubs and report back to 


Council . 


The meeting adjourned at approximately 9; 00 p.m. 
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CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 


A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, February 20th, 1979, in the Council Chamber, 
commencing at 2:00 p.m. 


PRESENT : Mayor Volrich 

Aldermen Bellamy, Ford, Gerard, 

Harcourt, Kennedy, Little, 
Marzari, Puil and Rankin 

ABSENT : Alderman Boyce . 

CLERK TO THE COUNCIL ; R. Henry 


PRAYER 

The proceedings in the Council Chamber were opened with prayer. 
ACKNOWLEDGMENT 

The Mayor acknowledged the presence in the Council Chamber 
of students from Nootka Elementary School, under the direction of 
their teacher, Mr. Bruce Arno. 

'IN CAMERA' MEETING 

The Council was advised there were matters to be considered 
'In Camera' later this day. 

ADOPTION OF MINUTES 

MOVED by Aid. Bellamy 
SECONDED by Aid. Gerard 

THAT the Minutes of the following meetings be approved: 

Special Council (Court of Revision) - February 8, 197 9 
Regular Council (except 'In Camera') - February 13, 1979 

- CARRIED UNANIMOUSLY 


The Regular Council recessed and reconvened 
at 2:20 p.m. following the Special Council 
(Public Hearing) . 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Bellamy 
SECONDED by Aid. Gerard 

THAT this Council resolve itself into Cominittee of the Whole, 
Mayor Volrich in the Chair. 

- CARRIED UNANIMOUSLY 


UNFINISHED BUSINESS 

1. The Dance Machine - 
887 Seymour Street 

City Council on February 6, 197 9, at the request of the 
lawyer for the Dance Machine Cabaret, deferred consideration of 
the Manager's report dated February 2, 1979, to today's meeting 
to provide the lawyer an opportunity of addressing Council. 
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BOARD OF ADMINISTRATION 

PROPERTY MATTERS 
JANUARY k, 1971 

PART I 
SUNDRIES 

RECOMMENDATIONS 

1. Lease of Property at 

250 Terminal. 2ii0 Northern & 260 Northern 

The Supervisor of Property and Insurance reports as follows: 

"Lots 16, 25 and 26, Blk. A2, D.L. 2037 being 250 Terminal, 
2l\.0 Northern and 260 Northern are one and two storey 
warehouse type buildings, located within the Main- 
Terminal Industrial Complex, east of Main Street and 
south of Terminal Avenue. 

Prior to the expiry of the previous occupancies, these 
rents were reviewed and the properties advertised. 
As they became vacant, 2^0 Terminal, 21^0 Northern and 
260 Northern were rented to Can Am Mex Ltd. commencing, 
August 1, 1970, October 1, 1970 and December 1, 1970, 
respectively. They are rented on monthly agreements 
pending completion of lease arrangements and subject 
to Council approval. 

The tenant has requested leases on all three properties 
until December 3,1, I988, the common expiry date approved 
by Council for all leases in the Complex and has agreed 
to the following terms :- 

Term - Expiring December 31j 1988. 

Rents - 250 Terminal - $5,^60.00 per annum, plus an 

amount equal to taxes. 

2i|0 Northern - $6,89^.00 per annum, plus an 

amount equal to taxes. 

260 Northern - $6,016.08 per annum, plus an 

amount equal to taxes . 

Rents to be reviewed at 3 year intervals. 

The Supervisor of Property and Insurance reports that 
the proposed rentals represent fair market rental value, 
and consequently it is, 

RECOMMENDED that the City enter into lease agreements 
with Can Am Mex Ltd. on the above noted tenns. The 
agreements to be to the satisfaction of the Corporation 
Counsel and the Supervisor of Property and Insurance." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 


Regular Council, Febraairy 20, 1979 
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The City Clerk, in a memorandum dated February 19, 1979, 
advised that the lawyer for this cabaret is requesting a further 
deferral to Tuesday, April 3, 1979. The memorandum noted that 
this matter has been in process since mid-January and the City 
Manager suggests that Council may wish to act on one of the 
recommendations contained in the Manager's report, as either 
recommendation would provide additional time to the operators 
before final action is taken. 

The City Manager, in his report, submitted the following 
recommendations for consideration: 

A) Approval of the recommendation of the Director 
of Permits and Licenses to require the operator 
to show cause. 

or B) Giving 3 months' notice to the lessee of cancellation 
of the lease to enable the building to be demolished, 
and further requesting the Supervisor of Properties 
to discuss with the Property Endowment Fund Board 
the fate of buildings on Lot 20, and the economics 
of demolishing these and using the combined site as 
an interim parking lot, - for report back to Council. 

MOVED by Aid. Gerard 

THAT recommendation 'A' of the City Manager, quoted above, 
be approved. 

- CARRIED UNANIMOUSLY 


COMMUNICATIONS OR PETITIONS 

1 . Peace Arch - Annual Celebration - Grant Request 

The International Peace Arch Association, in a letter dated 
February 11, 1979, requested a grant of $100 towards its Annual 
Celebration to be held on June 10th this year. 

MOVED by Aid. Harcourt 

THAT a grant of $100 towards the Annual Celebration of 
the International Peach Arch Association, to be held on June 
10, 1979, be approved. 

- CARRIED BY THE 
REQUIRED MAJORITY 

(Aid. Puil opposed) 


2 . Canada Week Celebration - Grant Request 

In a letter dated February 9, 1979, the Chairman of the B.C. 
Canada Week Committee submitted a request for a grant of $20,000 
towards its Canada Week Celebration to be held at Empire Stadium 
on June 30th 1979. 

MOVED by Aid. Puil 

THAT the request of the B.C. Canada Week Committee for a 
grant towards its Canada Week Celebration be referred to the 
Director of Social Planning for report to the Standing Committee 
on Finance and Administration. 

- CARRIED UNANIMOUSLY 


COMMUNICATIONS PR ( Cont ' d \ 

3. Submission of Resolutions 
1979 F.C.M. Conference 

Council noted a memorandum from the City Clerk dated February 
15, 1979 , submitting for Council's consideration a resolution from 
the Director of Permits and Licenses for transmittal to the 1979 
F.C.M. Conference. 

MOVED by Aid. Marzari 

THAT the resolution submitted by the Director of Permits 
and Licenses be forwarded to the Federation of Canadian Municip- 
alities for consideration at its 1979 Conference. 

- CARRIED UNANIMOUSLY 


4. Rezoning - S/W Corner 

75th Avenue and Angus Drive 

Council noted a request from the Marpole Citizens' Planning 
Committee to address it this day when the report of the City 
Manager on the rezoning at 7 5th Avenue and Angus Drive is before 
it. 

MOVED by Aid. Puil 

THAT the delegation request from the Marpole Citizens' 
Planning Committee be approved and the representation be heard 
when the City Manager's report on the rezoning at the S/W corner 
of 75th Avenue and Angus Drive is before Council later this day. 

- CARRIED UNANIMOUSLY 


5. Deputy Mayors - 197 9 
Change in Roster 

n 

In a memorandum dated February 16, 1979, the City Clerk 
advised of requests from Aldermen to amend the 1979 roster of 
Deputy Mayors as follows : 

Deputy Mayor for April - Alderman Marzari 
Deputy Mayor for August - Alderman Rankin 

The City Clerk further recommended that the Mayor be 
authorized to approve any further requests to vary the 1979 roster. 

MOVED by Aid. Kennedy 

THAT the recommendations of the City Clerk contained in his 
memorandum dated February 16, 1979, be approved. 

- CARRIED UNANIMOUSLY 

6. Appointment of 
Civic Chaplains 

Council noted a memorandum dated February 16, 1979, from the 
Mayor, recommending appointment of the following as Civic Chaplains 
for the first half of 1979: 

MARCH & APRIL The Reverend Alan Reynolds 

of Ryerson United Church 

MAY AND JUNE The Reverend Douglas Moffat 

of Trinity Baptist Church. 

MOVED by Aid. Harcourt 

THAT the appointment of Civic Chaplains, as detailed in the 
Mayor's memorandum of February 16, 1979, be approved. 


- CARRIED UNANIMOUSLY 


COMMUNICATIONS OR PETITIONS (Cont'^J 

7. Park Site Development 
Burrard and Melville 

Before Council this day was a communication from the Park 
Board dated February 7, 1979, advising of the following resolutions 
of the Board: 

"THAT the Park Board undertake the design, development 
and maintenance of the park site at Burrard and 
Melville Streets, such development to occur within a 
"soft" landscape theme, which will permit future 
modifications as necessary, required by public transit; 

THAT the Park Board will ensure involvement of civic 
departments and adjacent property owners on an advisory 
basis for the design of the park; 

THAT the Park Board will develop the park to the northerly 
existing curb line on Melville Street, and tie in with a 
surface pedestrian crosswalk on the Dunsmuir-Melville 
connector at the west end of the site; 

THAT City Council be requested to allocate $180,440 of 

additional funds to the Park Board for development of 

the park site, to allow for opening to the public in 197 9." 

A report from the City Manager on the Burrard and Melville 
park site development recommended approval of the following 
recommendation of the Director of Planning: 

"THAT the matter of temporary design, funding and the 
strategy of implementation of this proposed parksite 
at Burrard and Melville Streets be referred to the 
Standing Committee on Planning and Development for 
detailed consideiration and coordination." 

A report from the City Manager, dated January 8, 197 9, 
in which the City Engineer reported on the Proposal for Closure 
of a Portion of Melville Street, West of Burrard Street, concluded 
with the following recommendations: 

"THAT 

A. The north half of Melville Street from Burrard 
to Dunsmuir Streets not be closed. 

B. The existing sidewalk area between the north curb 
and the north property line be treated as an 
extension to the temporary park development with 
the sidewalk function to be retained within 'the 
street allowance as part of the park development, 
and access to the 12" watermain to be in accordance 
with the requirements of the City Engineer. 

C. Costs for development of the existing sidewalk area 
be provided from park development funds." 

During consideration of this item, the Mayor advised that Mr. 
Bentall is willing to retain an architect to assist in design 
and development of this park. 

MOVED by Aid. Ford 

THAT the resolutions of the Park Board contained in their 
letter of February 7,1979, with respect to design, development 
and maintenance of the park, be approved: 

FURTHER THAT the Park Board be requested to undertake this work 
in consultation with the architect for the property owners, in 
addition to relevant City departments and adjacent property owners. 

AND FURTHER THAT the Park Board's request for the 
allocation of $180,440 of additional funds for development of 
the park site, be referred to the Standing Committee on Finance 
and Administration for consideration. 

- CARRIED 

(Aid. Gerard, Kennedy, Little and Puil opposed) 
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Park Site Development 
Burrard and Melville (cont'd) 

MOVED by Aid. Ford 

THAT the reports of the City Manager, dated January 8th 
and February 16, 197 9, be received and referred to the Park Board 
for consideration when dealing with this matter. 

- CARRIED UNANIMOUSLY 


8 . Reduction in Business Tax Rate 

In 'a letter dated February 14, 1979, Mr. Bruce Yorke, 
President of the Committee of Progressive Electors, requested 
an opportunity of addressing Council when the report of the 
Standing Committee of Finance and Administration is before it 
later this day. 

MOVED by Aid. Rankin 

THAT the delegation request be granted and the presentation 
be heard when the report is before Council later this day. 

- CARRIED UNANIMOUSLY 


9 . Rooming House at 634 East, Georgia Street 

Council noted a letter dated February 16, 1979 from The 
Walton Investment Group, requesting to appear before Council 
this day regarding the Community Services Committee's 
recommendations on the Rooming House at 634 East Georgia Street. 

Alderman Rankin advised that just prior to this meeting 
Mr. Killam had contacted him and requested that this matter be 
referred back to the Standing Committee on Community Services 
for further consideration. 

MOVED by Aid. Rankin 

THAT Clause 4, in the Community Services Committee's report 
dated February 8, 1979, with regard to the Rooming House at 634 East 
Georgia Street, be referred back to the Standing Committee on 
Community Services for further consideration. 

- CARRIED UNANIMOUSLY 


CITY MANAGER'S AND OTHER REPORTS 


A. CITY MANAGER'S 
GENERAL REPORT 
(FEBRUARY 16, 1979) 

Works & Utility Matters 
(February 16, 1979) 

Closure of Portion of North Side of 
2nd Avenue at Granville Street. 
(Clause 1) 


MOVED by Aid. Kennedy 

THAT the recommendation of the City Manager, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 


Iteguiar Council , february 20, 1979. 

GUy^HRGER'S 6 OTHER REPOJtTS (Cont'd) 


Building & Planning Matters 
(February 16, 1979) 

The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Rezoning Application - 6364 Victoria Drive 
CI. 2: 7049 Prescott Street - D.P.A. No. 82782 
CI. 3: Grandview-Woodland N.I. P. - Victoria Park 

Improvements Phase II - Bocce Courts and 

Washrooms 


Rezoning Application - 
6364 Victoria Drive 
(Clause 1) 


Council noted an application from Mr. Benjamin Taverna 
wishing to address Council on this matter. 

MOVED by Aid. Bellamy 

THAT consideration of this report be deferred to the next 
meeting of Council to permit the applicant an opportunity to 
address Council. 

- CARRIED UNANIMOUSLY 

Clauses 2 and 3 

MOVED by Aid. Harcourt 

THAT the recommendations of the City Manager, as contained 
in clauses 2 and 3 of this report, be approved. 

- CARRIED UNANIMOUSLY 


Fire & Traffic Matters 
(February 16, 1979) 

Letter from Continental Explosives Ltd., 
Regarding Explosives 

(Clause 1) 


MOVED by Aid. Bellamy 

THAT the recommendation of the City Manager, as contained 
in this report, be approved. 

- CARRIED UNANIMOUSLY 


Finance Matters 
(February 16, 1979) 

The Council considered this report which contains three 
clauses identified as follows: 

Cl. 1: Council Members' Travel Expense & Mayor's 

Fund - Policies and Regulations 
Cl. 2: Metrication Program for 1979 
Cl. 3: Display of British Columbia Heart 

Foundation Flags 

Council Travel Expense & Mayor's 
Fund - Policies and Regulations 
(Clause 1) 


MOVED by Aid. Puil 

THAT this clause in the City Manager's report dated February 
16, 1979, be referred to the Standing Committee on Finance and 
Administration for consideration. 

- CARRIED UNANIMOUSLY 


Cont'd. 


ii^e^tilajf Council, Februarir: Mi 


CITY MANAGER'S AN& OfBgl^ KfePOiagB (Cont'd) 

riftaH<g<^. Hsfciegs . |Opn%*0)i 

Council iiaibefs^ travel Expense & 
Mayor's Fund - Policies and 
Re gulations (Clause 1) (Cont'd) 

MOVED by Aid. Marzari 

THAT if any free air passage is offered and accepted by 
an elected official, the official be required to publicly 
declare this. 

- CARRIED UNANIMOUSLY 


Metrication Program for 197 9 
(Clause 2) 


MOVED by Aid. Rankin 

THAT the reconunendation of the City Manager, as contained 

in this clause, be approved. 

Tr J j\ - CARRIED 

(Aid. Kennedy opposed) 

Display of B.C. HeaTt Foundation 
Flags - Grant Request (Clause 3) 

MOVED by Aid. Gerard 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved: 

FURTHER THAT a grant of $400.00 to cover the costs of 
installing and removing the flags, be approved to the B.C. 
Heart Foundation. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 


Property Matters 
(February 16, 1979) 

The Council considered this report which contains three 
clauses identified as follows: 

Cl. 1: Gymnasium Facility - 800 Cassiar Street 
Cl. 2: Rent Review - Manitoba Street End, South 

of Kent Avenue South 
Cl. 3: Lots 21 to 24, Block 230, D.L. 526, 

Plan 590, 1505 West 3rd Avenue 


Clauses 1 and 2 

MOVED by Aid, Puil 

THAT Clause 1 be received for information and the recommend- 
ation of the City Manager, as contained in Clause 2, be approved. 

- CARRIED UNANIMOUSLY 

Lots 21 to 24, Block 230, D.L. 526, 
Plan 590, 1505 West 3rd Avenue 
(Clause 3) 


At the request of the City Manager, Council agreed that 
this clause be withdrawn. 


274 

Regular Council, February 20,. X97t - f 


CITY MAmSER'S S OTHER REPORTS (Cont'd) 


B. Amendments to the Central Waterfront 
Official Development Plan 
(January 29, 1979) 


When considering this report Council noted a letter dated 
February 8, 1979 from the General Manager, Port of Vancouver, 
advising that the National Harbours Board is in agreement with 
the report but takes exception to the suggestion in the 
report that Council consider floating homes as an interim 
• use in the Central Waterfront. The letter reiterated that the 
National Harbours Board is strongly opposed to residential housing 
in the Central Waterfront. 

Circulated this day was a letter, dated February 19, 1979 
from Mr. B.K. Calder, Chairman of the Vancouver Economic 
Advisory Commission. The letter advised that a sub-committee 
of the Commission met with senior representatives of four 
development companies from the City of Vancouver to discuss the 
Central Waterfront District Official Development Plan. The 
comments from the representatives of the development community 
were set out in the letter. 

MOVED by Aid. Harcourt 

THAT consideration of the City Manager's report dated 
February 15, 197 9, and the related correspondence, be deferred 
to the next meeting of Council to provide Council an opportunity 
of considering the comments contained in the letter from the 
Vancouver Economic Advisory Commission. 

- CARRIED 

(Aid. Gerard, Kennedy and Puil opposed) 
Aldermen Little and Marzari were ineligible to vote. 


D. 121 West 5th Avenue, 
Mrs. Edna Spreckley 

When considering this report. Council noted a letter from 
the lawyer for the premises at 125 West 5th Avenue, advising 
that he did not wish to appear before Council on this matter. 
The letter further stated that the owners of the premises at 
125 West 5th have been caused additional insurance expenses 
and annoyance as a result of the premises at 121 West 5th 
Avenue . v 

MOVED by Aid. Gerard 

THAT the show cause action against the registered owner 
of 121 West 5th Avenue, be withheld. 


- CARRIED UNANIMOUSLY 
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DELEGATIONS 


1. 977 Homer Street - 
P.P. No. 76658 

Council on February 16, 1979, deferred consideration of 
a City Manager's Report dated February 2, 197 9, to permit 
Mr. Tom Vancouver an opportunity to address it on this matter. 

Mr. Vancouver spoke to his request that Council reverse 
the decision of the Director of Planning to permit provision 
of one off-street parking space in the front yard of the 
residential building at 977 Homer Street. 

The City Manager, in his report, reviewed the history of 
this matter for the information of Council and advised that 
Mr. Vancouver's request for an off-street parking space in the 
front yard of 977 Homer Street is contrary to the Official 
Development Plan and guidelines. 

MOVED by Aid. Ford, 

THAT the representation from Mr. Vancouver and the City 
Manager's Report dated February 2, 1979, be received and no 
further action be taken. 

- CARRIED UNANIMOUSLY 


2. 2650 Granville Street - 
P.P. A. 

Council on February 6, 1979, considered a request from 
representatives of the Hycroft Towers Strata Owners' Council to 
appear before it on Development Permit Application No. 82651 - 
2650 Granville Street. 

Mr. Benson, representing the Strata Owners' Council, 
addressed Council and asked if Council could intervene and prevent 
this development permit application from being approved. It 
was noted that the Development Permit Board at its meeting on 
February 19, 1979, had approved this development permit application. 
The Director of Planning advised Council that the proposed 
development meets the guidelines for this area of the City and 
for this reason was approved by the Development Permit Board. 

The Mayor advised the delegation that it is Council policy 
not to interfere in the decisions of the Development Permit Board 
and the opponentfs best recourse would be to appeal to the Board 
of Variance. 

MOVED by Aid. Gerard, 

THAT the submission by Mr. Benson, on behalf of the Hycroft 
Towers Strata Owners' Council, be received. 

- CARRIED UNANIMOUSLY 


3. Rezoning Application: 

57th Avenue and Hudson Street 

Council on January 23, 197 9, agreed to hear representations 
from the Hudson Street Property Owners' Association when the 
City Manager's Report on two related rezoning applications at: 

1) Northeast Corner of 57th Avenue and 
Hudson Street; 

2) 1176 and 1220 West 54th Avenue; 
was before Council. 


Cont'd 
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i^&GATIONS (Cont'd) 

Rezoning Application: 

57th Avenue and Hudson. Street (Cont'd) 


Before Council was a City Manager's Report dated February 8, 
197 9, summarizing a report of the Director of Planning dated 
February 7, 197 9, on the application from Mr. Peter Wardle, 
Architect, to amend Zoning and Development By-law No. 3 57 5 whereby 
lands at the northeast corner of 57th Avenue and Hudson Street, 
and 1176 and 1220 West 54th Avenue would be rezoned from RS-1 
One-Family Dwelling District to CD-I Comprehensive Development 
District for the purpose of developing two strata title single 
family residential developments consisting of 28 units in total. 

The report concluded with the following recommendations: 

(A) That this application be refused. 

(B) That the Approving Officer give favourable consideration 
to future subdi/ision plans with lot sizes of a minimum 

of 9,500 square feet, roads, cul-de-sacs and the provision 
of utility services required to serve this block to be to 
the satisfaction of the City Engineer. 

Mr. John Norton, the developer, addressed Council and 
reviewed the proposed development. He requested Council to 
recommend to the Approving Officer approval of the application 
with a minimum lot size of 8,4 00 square feet. 

Mr. Wardle, Architect for the developer, also addressed 
Council in support of the application. 

Mr. J. Stuart Clyne, President, Hudson Street Property Owners' 
Association, spoke against the proposed development. He stated 
the residents objected to 24 houses being built where three 
buildings presently exist. The objections are on the basis of 
density, increased traffic and parking problems, and that the 
development would drastically change the character of the 
neighbourhood. He stated that his Association would support 
9,500 square feet as the absolute minimum lot size with the average 
lot size being approximately 12,000 square feet. 

He advised that his Association retained an architect, who 
together with the residents, is presently working with the 
Planning Department on a plan for the area. The Association would 
also like an opportunity to work with the Engineering Department 
on this matter. 

MOVED by Aid. Bellamy, 

THAT the application received from Mr. Peter Wardle, Architect, 
to rezone lands at the northeast corner of 57th Avenue and 
Hudson Street and 1176 and 1220 West 54th Avenue from RS-1 One- 
Family Dwelling District to CD-I Comprehensive Development District, 
be refused. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bellamy, 

THAT the Approving Officer give favourable consideration to 
future subdivision plans with lot size of a minimum of 9,500 square 
feet, with the average lot size being approximately 12,000 square 
feet, roads, cul-de-sacs and the provision of utility services 
required to serve this block to be to the satisfaction of the 
City Engineer. 

- CARRIED 

(Alderman Harcourt opposed . ) 
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CIVIC RECOGNITION - Dr. Gerald Bonham 

At this point in the proceedings the Council 
recognized Dr. Gerald Bonham - Medical Health 
Officer - who is resigning from the City Service 
to join the staff of the Ministry of Health. 

The Mayor thanked Dr. Bonham for his service 
and presented him with a camera. Alderman Gerard 
presented a bouquet of spring flowers to Mrs. Bonham. 


The Council recessed at 3:55 p.m. to reconvene in the 
Council Chamber at 4:20 p.m. 

.* * * * 4' .# 


DELEGATIONS AND CITY MANAGER'S REPORTS (Cont'd) 


C. Rezoning Application - Southwest Corner of 

75th Avenue and Angus Drive (8 699 Angus Drive) 

Before Council was a report of the City Manager summarizing 
a report of the Director of Planning dated February 14, 1979, 
on a rezoning application from Mr. Brian Rice of C.F. Roberts 
and Partners, on behalf of Horner Developments Ltd., to amend 
Zoning and Development By-law No. 3575, whereby the property 
described as 8699 Angus Drive (Lot 3, Blk. 16, Sub. of D.L.'s 
308, 5214 and Part of 317, Plan 5726) be rezoned from M-1 Industrial 
to CD-I Comprehensive Developnent for the purpose of constructing 
a 104 unit townhouse and apartment development. 

The report concluded with the following recommendations: 

(A) That this rezoning application be refused. 

(B) That the Director of Planning, in consultation 
with the Economic Development Officer, the City 
Engineer and the Marpole Citizens' Planning 
Committee and property owners, report back to 
Council on appropriate uses for this site, adjacent 
City owned lands and other privately owned lands 

in the vicinity, such possible uses to include 
high quality industrial development, office, public 
park, waterfront walkway and other uses. 

Mr. Brian Rice addressed Council on behalf of the applicant 
and requested that Council instruct the Director of Planning to 
forward this application direct to a Public Hearing. He stated 
that the proposed development has the endorsement of a number of 
local residents. 

Dr. I. Taylor, representing the Marpole Citizens' Planning 
Committee, read from a brief which was circulated to Council this 
day. The brief argued that the future plans for the land at the 
southwest corner of 7 5th Avenue and Angus Drive should include a 
very substantial commitment to conservation for future development 
as a major waterfront park. 

He advised that the Association supports recommendation (B) 
of the Director of Planning and if approved the Association is eager 
to begin discussions with the Director of Planning, the Economic 


Board of Administration, January i^., 1971 . • . (PROPERTIES) .... 2 


2. Acquisition for West End Community Centre & 
Senior Citizens Housing Project 

The Supervisor of Property and Insurance reports as follows: 

"On August 5> 1969, City Council considered a report from 
the Director of Planning concerning the proposed 
combined West End Community Centre and Senior Citizens 
Housing Project on a portion of Block 57 > O.L. l85 at 
Haro & Bidwell Streets. Council approved various 
recommendations of the Director of Planning relating 
to the proposed Senior Citizens Housing Project and 
instructed the Supervisor of Property and Insurance to 
commence negotiation as necessary to protect the site. 

The owner of the E?g of Lot 26, Block 57, D.L. l85 
being 1627 Barclay Street is an elderly person and has 
offered her property for sale to the City. 

These premises comprise a 2 1/3 storey and full basement 
frame dwelling erected in 1905 on a site 33' x 131'> 
zoned RM-ii. This dwelling, which has a main floor area 
of 1028 square feet, contains I3 rooms, I8 plumbing 
fixtures, has a patent shingle roof, siding on exterior 
walls, a concrete foundation and is heated by an oil 
conversion furnace. 

The owner and two daughters occupy four rooms on the 
main floor. One remaining room on this floor, five on 
the second floor and three on the upper floors are 
rented as housekeeping or sleeping rooms. All units 
are currently rented. 

This building has been well maintained and is in good 
condition for age and type; however, the value lies 
primarily in the land. 

Negotiations confirm that the owner is prepared to sell 
for the sum of $[).l, 000.00 including all furnishings and 
equipment in the rented rooms as of December }1, 1970, 
subject to the owner retaining rent-free possession of 
these premises until March 3I j 1971 • As part of the 
negotiated price herein, these premises are to be 
rented back in the name of one of the daughters at 
$250.00 per month, plus water and scavenging charges, 
commencing April 1, 1971« Such rental is to be reviewed 
after 12 months. This price is considered to be fair 
and equitable. Same has been reviewed by Central 
Mortgage & Housing Corporation and the details of this 
transaction entered in their records. 

RECOMMENDED that the Supervisor of Property and Insurance 
be authorized to acquire this property for the sum of 
$i|l,000.00 on the foregoing basis chargeable to Code 
6ii9/1102." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 


Regular Council, February 20, 1979 

DELEGA*PIi6nS and city manager's report s (Cont'd) 

Rezoning Application - Southwest Corner of 
75th Avenue and Angus Drive (8 699 Angus Drive) (Cont ' d ) 

Development Officer and the City Engineer as soon as possible. 

Mr. Horner than addressed Council and circulated a number of 
documents, one of which was a plan showing the location of the 
lands in question as well as certain City-owned lands, part of 
which are being held as park reserve. Mr. Horner reviewed the 
history of his attempts to develop this land. He also stated 
at one time the City had expressed interest in purchasing the land, 
but this had not been pursued. 

Mr. Sid Fancy, the Economic Development Officer, indicated 
that he has had discussions with various people in the field of 
economic development who have indicated that this site has 
possibilities for development as a research and high technology 
industrial park. It would take time to develop this site for this 
purpose but he rece'^tly received word from the B.C. Development 
Corporation that it is not interested in considering this site at 
the present time. 

MOVED by Aid. Harcourt, 

THAT the application of Horner Developments Ltd. to rezone 
the property at 8 699 Angus Drive from M-1 Industrial to CD-I 
Comprehensive Development for the purpose of constructing a 
104 unit townhouse and apartment development be referred direct 
to a Public Hearing. 

- LOST 

(Aldermen Bellamy, Ford, Kennedy, Marzari, Puil, 
Rankin and the Mayor opposed.) 

MOVED by Aid. Rankin, 

THAT the Director of Planning in consultation with the 
Economic Development Officer, the City Engineer and the Marpole 
Citizens' Planning Committee and property owners report back 
within three months on appropriate uses for this site, adjacent 
City-owned lands and other privately owned lands in the vicinity, 
such possible uses to include high quality industrial development, 
office, public park, waterfront walkway and other uses. 

FURTHER THAT at that time Council set a date for a Public 
Hearing on this matter. 


Z78 


- CARRIED UNANIMOUSLY 
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STANDING COmiTTEE REPORTS 

I. Report of standing Committee 
on Planning and Development 
(February 1 & 3, 197 9) 

Planning Department Annual Review 
1978/79 (Clause 1) 

During consideration of this clause, Council noted a 
letter dated February 16, 1979, from the Real Estate Board of 
Greater Vancouver requesting that the zoning and development 
controls of Central Broadway be included in the Central Area 
planning review of the Planning Department for 1979. 

MOVED by Aid. Harcourt 

THAT the recommendations of the Committee contained in this 
report be amended and then approved as follows: 

A. THAT the Planning Department "Annual Review 1978/79" 
be approved subject to the amendments suggested 

by the Director of Planning, subject to budget approval . 

B. THAT the Director of Planning report back to the 
Committee cn appropriate priority adjustments and 
timing to address the L.R.T. question. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Marzari 

THAT the Director of Planning be instructed to make public 
zoning use a priority 'A.' of his department's work program for 
1979. 

- LOST 

(Aid. Bellamy, Gerard, Kennedy, Little, Puil 
and the Mayor opposed) 


II. Report of Standing Committee 
on Community Services 
(February 8, 1979) 

The Council considered this report which contains seven 
clauses identified as follows: 

Cl. 1: Immigrant Services Centre Funding 

Cl. 2: Teenage Discotheque - 1351 West Broadway 

Cl. 3: Liquor Permit Application - 368 East Hastings 

Development Permit Application No. 828 54 
Cl. 4: Rooming House at 63 4 East Georgia Street 
Cl . 5: Nursing Home Facilities 
Cl. 6: Community Living Boards 
Cl. 7: Family and Juvenile Court Committee - 

Annual Report 


Immigrant Services Centre Funding 
(Clause 1) 

MOVED by Aid. Rankin 

THAT the recommendations of the Committee as contained 
in this Clause, be approved. 

- CARRIED 

(Aid. Little and Puil opposed) 
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STANDING COMMITTEE REPORTS (Cont'd) 


Report of Standing Conunittee ©ii 
CqgBminiLl^ Segviogsa i0^n%^^) 

tnunigrant Services Centre Funding (Cont'd) 

MOVED by Aid, Little (in amendment) 

THAT recommendations 'A', 'B' and 'C' of "zhe Committee be 
amended by including the words 'up to and including June 30, 
1979 only' ; 

FURTHER THAT recommendation 'D' be amended by striking out 
all the words after the word 'City'; 

AND FURTHER THAT the Secretary of State be advised that 
Vancouver City Council has no intention of assuming any costs 
for this Centre after June 30, 1979. 

- LOST (tie vote) 
(Aid. Bellamy, Ford, Marzari, Rankin and the Mayor opposed) 


The amendment having lost, the motion by Alderman Rankin 
was put and carried. 


Teenage Discotheque - 
1351 West Broadway 
(Clause 2) 


MOVED by Aid. Rankin 

THAT the recommendation of the Committee, as contained in 
this clause, be approved. 

- CARRIED 

(Aid. Gerard, Kennedy, Little and Marzari opposed) 


Liquor Permit Application 
3680 East Hastings Street 
(Clause 3) 


MOVED by Aid. Rankin 

THAT the recommendation of 
this clause, be approved. 


the Committee, as contained in 

- CARRIED UNANIMOUSLY 


Rooming House at 634 Georgia Street 
(Clause 4) 


For Council action on this clause, see page 5. 


Clauses 5 , 6 and 7 

MOVED by Aid. Rankin 

THAT the recommendations of 
clauses 5, 6 and 7, be approved. 


the Committee, as contained in 

- CARRIED UNANIMOUSLY 
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i^^OINS t*^mii^^ IMPORTS {Cont'd) 


III. Part Report of Standing Committee 
on Transportation 

(February 8, 1979) 


The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Cancellation of Bus Stop - 

Oak at 58th Avenue 
Cl. 2: Improvements to Nanaimo Street - 

29th to 34th Avenues 
Cl. 3: Status Report - Transit Operations 

Cancellation of Bus Stop - 
Oak at 58th Avenue 
(Clause 1) 


MOVED by Aid. Kennedy 

THAT the recommendation of the Committee, as contained in 
clause 1 of this report, be approved. 

- CARRIED UNANIMOUSLY 


Improvements to Nanaimo Street - 
29th to 34th Avenues 
(Clause 2) 


MOVED by Aid. Kennedy 

THAT the recommendations of the Committee, as contained in 
clause 2 of this report, be approved. 

- CARRIED 

(Aid. Harcourt, Marzari and Rankin opposed) 


MOVED by Aid. Marzari 

THAT consideration of this clause be deferred for report 
reference from officials and that all affected neighbours in 
this area be advised of the contents of this clause. 

- LOST 

(Aid. Bellamy, Gerard, Kennedy, Little, Puil 
and the Mayor opposed) 

The motion to defer having lost, the motion by Alderman 
Kennedy was put and carried. 


Status Report - Transit Operations 
(Clause 3) 


MOVED by Aid. Bellamy 

THAT the recommendations of the Committee, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 


Betfjlii 1^e»iaise3^.;, W^mtmry IW^- 

IV. Report of Standing Committee 
on Finance and Administration 
(February 8, 197 9) 


The Council considered this report which contains two 
clauses identified as follows: 

CI. 1: Preliminary Report on the 

1979 Operating Budget Estimates 
CI. 2: Business Tax Rate Change for 1979 

Preliminary Report on the 197 9 
Operating Budget Estimates 
(Clause 1) 


MOVED by Aid. Puil 

THAT the recommendations of the Committee, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 


Business Tax Rate Change for 1979 
(Clause 2) 


As agreed earlier this day Council heard representation from 
Mr. Bruce Yorke, President of the Committee of Progressive Electors 
on this matter. Mr. Yorke suggested that, rather than reducing 
the business tax. Council consider a reduction in the mill-rate 
which would benefit all citizens. He also suggested that Council 
consider implementing graduated business tax rates in effect in 
Winnipeg . 

MOVED by Aid. Puil 

THAT the recommendation of the Committee, as contained in 
this clause, be approved. 

- CARRIED 

(Aid. Marzari and Rankin opposed) 


V. Report of Standing Committee 
on Planning and Development 
(February 8, 1979) 


The Council considered this report which contains two 
clauses identified as follows: 

CI. 1: Shaughnessy Hospital Plan 

CI. 2: V.C.P.C. Concerns re Airport Growth 


Shaughnessy Hospital Plan 
(Clause 1) 


MOVED by Aid. Puil 

THAT the recommendations of 
this clause, be approved. 


the Committee, as contained in 

- CARRIED UNANIMOUSLY 


V.C.P.C. Concerns re 
Airport Growth 
(Clause 2) 

Circulated for Council's information was a letter dated 
September 8, 1978, in which the Vancouver City Planning Commission 
set out its concerns with relation to airport growth. 

MOVED by Aid. Puil 

THAT the recommendation of the Committee, as contained in 

this clause, be approved, and the letter from the Vancouver 

City Planning Commission be received. 

^ ^ -CARRIED UNANIMOUSLY 
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VI . Part Report of Standing Coiranittee 
on Planning and Development 
(February 15, 1979) 


Chinatown Historic Area Streetscape Improvement 
Project - Street Lighting Alternatives 
(Clause 1) 


The Deputy City Engineer addressed Council and recommended that 
in the interest of citizen safety the lighting in this area be 
not less than 2 foot candles. 

Mr. M. Kemble, Chinatown Planner, spoke in support of the 
Committee's recommendation that the existing lighting level of 
1-1.2 foot candles be retained. 


MOVED by Aid. Ford 

THAT recommendation 'A' of the Committee be approved. 

- CARRIED 

(Aid. Gerard, Little, Puil and Rankin opposed) 

MOVED by Aid. Ford 

THAT recommendation 'B' of the Committee be approved, after 
deleting the figure '1 - 1.2 foot' and substituting '2 foot'. 

- CARRIED 

(Aid. Gerard and Kennedy opposed) 


MOVED by Aid. Kennedy 

THAT consideration of this clause be deferred to provide 
Council an opportunity of touring the City to inspect the 
various types of lighting used. 

- LOST 

t 

(Aid. Bellamy, Ford, Gerard, Harcourt, Little, 

Marzari, Puil, Rankin and the Mayor opposed) 

The motion to defer having lost, the motions by Alderman 
Ford were put and carried. 


VII. Part Report of Standing Committee 
on Transportation 
(February 15, 1979) 


Request to Hold International Marathon 
Roadrunning Race on City Streets 
(Clause 1) 


MOVED by Aid. Kennedy 

THAT the recommendation of the Committee, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 


RISE FROM COMMITTEE OF THE WHOLE 

MOVED by Aid. Puil 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Puil 
SECONDED by Aid. Gerard 

THAT the report of the Committee of the Whole, be approved. 

- CARRIED UNANIMOUSLY 
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Sepulciir com«i£f . #filirmj»«y 20, 1979 » IS 


BY-LAWS 


1. BY-LAW TO AMEND BY-LAW NO. 44 51 
BEING THE BUSINESS TAX BY-LAW 

MOVED by Aid. Puil, 
SECONDED by Aid. Little, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Puil, 
SECONDED by Aid. Little, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


MOTIONS 


1. Closure of Portion of North Side 
of 2nd Avenue at Granville Street 

MOVED by Aid. Marzari 
SECONDED by Aid. Ford, 
THAT WHEREAS: 

1. The City of Vancouver is the owner of all the streets 
and lanes lying within the limits of the City of 
Vancouver . 

2. The redevelopment of False Creek, from time to time, 
requires the relocation of the existing street system. 

3. The resubdivision of the lands north of 2nd Avenue, 
West of Granville Street, requires the closure of 
portion of 2nd Avenue at Granville Street. 

THEREFORE BE IT RESOLVED THAT all that portion of road deemed 
dedicated by the deposit of Plan 590 and being adjacent to Lot 1, 
Block 220, District Lot 526, shown outlined red on plan sworn to 
by A.R. Turner, B.C.L.S., on February 14, 197 9, a print of which 
is hereunto annexed be closed, stopped up and title taken thereto; 
and 

BE IT FURTHER RESOLVED THAT the road SO closed be consolidated 
with the adjacent lands. 

- CARRIED UNANIMOUSLY 


ENQUIRIES AND OTHER MATTERS 


Alderman Little - 
Aldermen Appearing Before 
the Board of Variance 


referred to a recent occasion 
when two Aldermen were present 
at a Board of Variance meeting, 
one of whom made a presentation 
on a topic being considered by 
the Board. 


Regular Council, February 20, 197 9 19. 


ENQUIRIES AND OTHER MATTERS (Cont'd) 


Alderman Little - 

Aldermen Appearing Before 

the Board of Variance (Cont'd) 


Alderman Little questioned the 
propriety of this. It was the 
consensus that no member of 
Council should make representations 
to this Board on any issue. 


Alderman Rankin - 
Continuance of Lane 
Lighting Program 


requested that Council receive a 
report from the City Engineer as 
to the advisability of continuing 
with lane lighting by means of 
local improvement including the 
rationale for implementing the 
existing program. 


The Mayor so directed. 


The Council recessed at approximately 6:50 p.m. to 
reconvene "In Camera" in the Mayor's Office. 


* ♦ » 


The foregoing are Minutes of the//Regular Council Meeting 
of February 20, 19 79 , adopted oiV/March 6, 19 79. 



MANAGER'S REPORT 


DATE February 8, 1979 

TO: Vancouver City Council 

SUBJECT: Summary Report: Two Related Rezoning Applications at: 

(1) Northeast Corner of 57th Avenue 
and Hudson Street 

(2) 1176 and 1220 West 54th Avenue 
CLASSIFICATION: RECOMMENDATION 


The Director of Planning, under date of February 7th, 1979, has submitted a report on 
the above subject. In siovnary he states: 

"Applications have been received from Mr. Peter Wardle, Architect, requesting 
amendments to Zoning and Development By-Law No. 3575 whereby lands at the north- 
east corner of 57th Avenue and Hudson Street, and 1176 and 1220 West 54th Avenue 
would be rezoned from RS-1 One- Family Dwelling District to CD-I Comprehensive 
Development District for the purpose of: 

'developing two strata title single family residential developments 
consisting of 28 units In total'. 

Both sites are located In a large block bounded by West 54th Avenue on the north. 
West 57th Avenue on the south. Oak Street on the east and Hudson Street on the west. 
West 55th Avenue extends only partially Into the block from Oak Street, dedications 
having been obtained as the eastern portion of this block has been gradually sub- 
divided Into smaller lots. The western two-thirds of the block consists largely of 
lots over an acre in size. These two rezoning applications deal with five of the 
lots at the western end of the block. 

Following analysis of the two rezoning applications and subdivlslon/rezoning altern- 
atives for the entire block, the Director of Planning concludes that a subdivision 
based on standard cul-de-sac requirements Is the most suitable direction for this 
community. The City Engineer believes that the street and servicing requirements 
for the entire block must be studied prior to consideration of any subdivision plan. 
The biggest concern expressed by the Hudson Street Homeowners' Association is the 
small lot sizes proposed by the applicant which result In unacceptable density. 

The Director of Planning cannot support this rezoning application, nor can he support 
the subdivision proposal before him In his capacity as Approving Officer. The 
Director of Planning as Approving Officer would, however, be prepared to give support 
to a suitable subdivision application, the minimum lot size to be 9,500 square feet 
with all roads and cul-de-sacs to be dedicated and provided to the satisfaction of 
the City. 

RECOMMENDATION : The Director of Planning recommends the following: 

(A) That this application be refused. 

(B) That the Approving Officer give favourable consideration to 
future subdivision plans with lot sizes of a minimum of 9,500 
square feet, roads, cul-de-sacs and the provision of utility 
services required to serve this block to be to the satis- 
faction of the City Engineer. 

The City Manager RECOMMENDS that the foregoing recommendation of the Director of 
Planning be approved. 

FOK COLIMCIL ACTlGli SEE PAGr(S)2.]5!.J;..27^ 
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CITY PLANNING 


DEPARTMENT 

DATE February 7, 1979 

TO: City Manager (for Council) 

SUBJECT: Two related Rezoning (1) Northeast Corner of 57th Avenue 

Applications at: Hudson Street 

(2) 1176 and 1220 West 54th Avenue 

CLASSIFICATION: RECOII^'EWDATION 

The Director of Planning reports as follows: 

"Applications have been received from Mr. Peter Wardle, 
Architect, requesting amendments to Zoning and Development 
By-law No. 3575 whereby landSjEt the northeast corner of 
57th Avenue and Hudson Street; and 1176 and 1220 West 
54th Avenue ^ would be rezoned from RS-1 One- Family 
Dwelling District to CD-I Comprehensive Development 
District for the purpose of: 

'developing two strata title single family residential 
developments consisting of 28 units in total'. 

1 2 
Lots A, B, and C, Lot 7 and Lot B of 1 and Lot A of 2, 

Block 17A, D.L. 526, Group 1 N.W.D. , Plan 7762. 


Site Description 

I I I : I I I ) \ I I J I 1 £ I 1 I ) 


FIFTY-FOUKTM /IVt 



Diagram 1 


FIFTY-SEVeffTH *VE. 


Both sites are located in a large block bounded by West 54th Avenue 
on the north, West 57th Avenue on the south. Oak Street on the east 
and Hudson Street on the west. West 55th Avenue extends only partially 
into the block from Oak Street, dedications having been obtained as the 
eastern portion of this block has been gradually subdivided into smaller 
lots. The western two-thirds of the block consists largely of lots over 
an acre in size. These two rezoning applications deal with five of the 
lots at the western end of the block. Three of the lots are located at the 
northeast corner of 57th and Hudson with an area of 151,838 square feet 
(3.49 acres). The site at 1176 and 1220 West 54th Avenue is immediately 
to the north, separated from Hudson Street to the west by three lots, with 
an area of 118,800 square feet or 2.73 acres, for a potential total integrated 
site of 6.22 acres. Ther6 is a 10 foot dedication for lane purposes 
separating the two sites. (See Diagram 1 above, and Appendix A plan). 
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3. Notice of Foreclosure 

Orientif Importers 

The Supervisor of Property and Insurance reports as follows: 

"Following approval by the City and the Senior Govern- 
ments, Lots G & D, Block 122, D.L. 196 situated between 
Pender and Keefer Streets, Gore and Jackson Avenues in 
Redevelopment Project No. 2 Area A-6 (North), were 
sold to Orientif Importers after advertisements in May, 
1967 and April, I968. The total sale price for both 
lots was $210,531.00. 

Council, In GsLmera, on March 2l\. , 1970, approved a 
combined report from the Director of Planning, Corporation 
Counsel and the Supervisor of Property and Insurance 
advising of the progress of the sale to that date. The 
report recommended that Orientif Importers pay all 
monies owing, and that they were to proceed with the 
construction of the site, upon signing of the agreement 
for sale. To date, the City has only received the down 
payment of $53,632.75- A subsequent payment of $52,632.75 
was due on September 1, 1970, and numerous attempts to 
collect this outstanding amount have been made without 
success . 

This information was placed before the Urban Renewal 
Co-ordinating Committee on November 25, 1970 and a 
decision to issue 90 days Notice of Foreclosure to 
Orientif Importers was recommended. 

RECOMMENDED that the recommendation of the Urban Renewal 
Co-ordinating Committee be approved and the Supervisor 
of Property and Insurance arrange for the issuance of 
the necessary documents subject to the approval of 
Corporation Counsel." 

your Board 

FiECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 

I4.. Acquisition for Burrard-Arbutus Connector 
1866 West 5th Avenue 

The Supervisor of Property and Insurance reports as follows: 

"On September 8, 1969, City Council approved a preliminary 
appropriation for the acquisition of those lands within the 
right-of-way for the Burrard-Arbutus Connector which can, 
with advantage, be purchased as they come on the market 
or as development is proposed. 

W^s Lot k, Block 267, D.L. 526 being I866 West 5th 
Avenue, a portion of which forms part of said right-of- 
way, has been offered for sale to the City by the owner. 

These premises comprise a I-3/I4. storey and full base- 
ment frame dwelling with a main floor area of 8IO square 
feet erected in 1908 on a site 25' x 120' zoned RM-3. 
The dwelling contains 9 rooms including two in the 
basement (divided into three self-contained units), 11 
plumbing fixtures, has a patent shingle roof, shingles 
on the exterior walls, a stone and concrete pier found- 
ation and is heated by an automatic gas furnace. This 
building is in poor condition but appears structurally 
sound. The owner does not live on the premises but all 
units are rented, with the basement suite tenant being 
caretaker . 


continued . . . / 4 
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Diagram 2 


1 

B 

r 

V 

« 

i. 



The 57th and Hudson site 1s occupied by two 
dwellings which at one time belonged to one 
estate. A demolition permit has been Issued 
for the westerly of the two dwellings and a 
movie group Is now using the site for the 
production of a feature film. The second 
dwelling occupies the north half of Lot C 
and was formerly the coachhouse to the main 
house. A 60 year lease exists on this 
portion of the site, in conjunction with 
a 15 foot easement along the eastern 
property line of Lot C to West 57th Avenue. 

The term of the lease expires in the year 2011. (See Diagram 2). The 
applicant Is attempting to seek an aqreement with the present leaseholders 
ta eliminate the 15 foot easement. This would Involve providing access 
and servicing through the proposed development. 

The two lots on the south side of 54th Avenue are occupied by two large 
single family dwellings. The applicant proposed to retain one of these 
dwellings in its present location and move the other to accommodate the 
proposed Internal road system. 


S7H> AWWMC 


The surrounding lands are zoned RS-1 One-Family Dwelling District and 

consist of extremely large lots up to 80,000 sq. ft. in size. The Int itrmediately to the 

east of the 57th and Hiidson site, owned by a Mr. S. Belzberg (Lot D) has been 

recently renovated and landscaped. An extensive development of the 

lot immediately to the north of the 57th and Hudson site (Lot 3 of 1), owned by Mr. 

H. Dye, has also taken place recently. 


Background 

Considerations regarding these five lots date back to July 1977 when 
the applicant submitted the following sketch plan to the Planning 
Department as a subdivision application: 



Diagram 3 


Lot 


Lot 


No. 

Area 

No. 

Area 

1. 

6303sq.ft. 

13. 

9000sq.ft.* 

2. 

6343 

14. 

8144 

3. 

6372 

15. 

7815 

4. 

60Q0 

16. 

7815 

5. 

6606 

17. 

6900 

6. 

6508 

18. 

7325 

7. 

6000 

19. 

7439 

8. 

6602 

20. 

7145 

9. 

6600 

21. 

14880 (existing 

10. 

6600 


house) 

11. 

10200* 

22. 

6020 

12. 

10200* 

23. 

6042 


*only on termination of lease 


This subdivision application was subsequently amended to Include only the 
three lots at the northeast corner of 57th and Hudson Street (Lots A,B and C). 


Diagram 4 



Lot 


Lot 


Area 

No. Area 

1. 

8627sq.ft. 

9. 6132sq.ft. 

2. 

8649 

10. 7672 

3. 

7440 

1 1 . 7525 

4. 

6664 

12. 6993 

5. 

6600 

13. 6563 

6. 

6078 

14. 9188 

7. 

6077 

15.28,800* 

8. 

6660 



*subject to subdivision on 
termination of lease. 
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The City Engineering Department stated that the future of the lane south 
of 54th Avenue east of Hudson Street would have to be determined before any 
approval could be given to this proposed subdivision. The applicant and the 
Planning Department then reviewed a number of alternative subdivision plans 
for the western end of the block. As these proposed subdivision patterns 
are relevant to the consideration of this rezoning application, they will be 
discussed in the context of the analysis. 

During the consideration of these alternative subdivision proposals, the 
applicant was also discussing the possibility of developing this site under 
a rezoning to CD-I Comprehensive Development District. Early discussions 
with the Planning Department involved a 31 unit townhouse proposal with 
tennis courts and an open swimming pool. The Planning Department advised 
that a townhouse proposal would likely meet with strong opposition from the 
community and suggested the applicant pursue some form of detached housing. 

In February of 1978, the applicant presented a CD-I Comprehensive Development 
District proposal comprising 20 single family dwellings to be owned on a 
strata title basis, with two single-family dwelling lots at the northwest 
corner of the site. The Planning Department indicated that the principle 
could be supported, but any approval would be subject to securing support 
of the neighbouring property owners, and of course. Council approval 
following a Public Hearing. 

Proposed Development 

On April 7, 1978, the applicant submitted a rezoning application for the 
same three lots on the northeast, corner of 57th Avenue and Hudson Street. 
These plans indicate two separate single family dwellings at the northwest cornfir 
of the site and 20 strata title single family dwellings based on a zero lot line 
concept (elimination of at least one yard requirement*. (See Diagram 5). 


Diagram 5 



Lot 


Lot 


No. 

Area 

No. 

Area 

1. 

9632sq.ft.* 

12. 

6516sq.ft. 

2. 

9450* 

13. 

8310 

3. 

5469 

14. 

4898 

4. 

4923 

15. 

5600 

5. 

5420 

16. 

5563 

6. 

5312 

17. 

5055 

7. 

5277 

18. 

4850 

8. 

5417+ 

19. 

5067 

9. 

8550+ 

20. 

5595 

10. 

6285+ 

21. 

5088 

11. 

7242+ 

22. 

5076 


+subject to termination of lease 

♦will not form part of strata development 


In response to numerous meetings with the neighbours and overwhelming 
opposition to the proposed 22 unit development, the applicant amended 

the plan on December 13, 1978, by reducing the number of units to 14. It is 
important to note, however, that the revised plan excluded the leased portion 
of Lot C, which was occupied by four strata lots on the original CD-I application. 
The revised plan therefore represents a reduction from 18 to 14 units excluding 
the leased portion of the 57th Avenue and Hudson Street site. 

At the same time, the applicant also extended the lands to be considered for 
rezoning to the two lots on the south side of 54th Avenue with a formal re- 
zoning application submitted on January 9th, 1979. This plan shows a strata 
development consisting of 13 strata title lots. Two of the lots would consist 
of the existing dwellings. No drawings have been received with regard to the 
actual development of these latter proposals (see Diagram 6) and it is accepted 
that it is desirable to determine the principle to be followed here before 
detail work needs to be done. 
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Diagram 6 



Lot 
No. 

A. 
B. 
C. 
D. 
E. 
F. 
G. 
H. 
I. 
J. 


L 

_M 
13 


Area 

8840sq.ft. 

8800 
11400 
10500 

8660 

9674 

8900 

8400 

8420 

7924 


K. 18251 
8860 
8840 
Total 


Lot 
No. 

1. 

2. 

3. 

4. 

5. 

6. 

7. 

8. 

9. 

10. 

11. 

12. 

13. 

14. 

15. 


Area 

8000 sq.ft. 
8146 
7878 
7255 
7460 
7633 
7700 
7785 
8692 
8580 
8000 
8050 
8010 
8015 
29250 


The applicant has further indicated that he will pursue subdivision of these 
lands if the rezoning application does not receive Council approval. In 
support of this intent, the applicant has submitted a subdivision plan for 
both sites. (See Diagram 7). The major difference between the rezoning 
proposals and the subdivision plans is that the subdivision would call for 
the provision of a street width in keeping with the City's standards. The 
rezoning strata proposal would, if approved as proposed, result in 20 feet 
wide private streets whereas the Engineering Department would normally 
request a 52 foot wide dedication under a proposed subdivision. 




Lot 


No,. 

Area 

1. 

8020sq.ft. 

2. 

8250 

3. 

8100 

4. 

8100 

5. 

8100 

6. 

8400 

7. 

10200 

8. 

8060 

9. 

8060 

10. 

8060 

11. 

8000 

12. 

8600 

13. 

9400 

14. 

29250 



Lot 


No. 

Area 

A. 

8008sq.ft. 

B. 

8000 

C. 

10500 

D. 

9270 

E. 

8145 

F. 

9390 

G. 

7500 

H. 

7780 

I 

8600 

J. 

8450 

K. 

13500 

L. 

8010 

M. 

8008 


8* 


CITY ENGINEER 

The City Engineer has the following comments with respect to redevelopment 
In this block. 

Consideration should be given to the future subdivision of the remainder of 
this block prior to any rezoning or subdivision of the subject site. 

This Is an exceptionally large block, and It may be appropriate to retain and 
widen the existing lane and possibly open a north-south street through the 
block to provide adequate utility servicing and traffic access. Including 
emergency and service vehicles. The future of the lane south of 54th Avenue, 
east of Hudson Street must therefore be resolved before a decision Is made 
to approve the current rezoning application. 

If Montgomery Street Is produced south to 57th Avenue as may be appropriate 
In some of the redevelopment alternatives, consideration should be given to 
allocating the easterly portion of Lot 'C for subdivision with the abutting 
lots to the east to give sufficient depth. Decisions such as this regarding 
the relationship between the possible development schemes and the streets and 
lanes which serve them must be made first. 

Urban Design Panel 

At their meeting of Thursday, July 20, 1978, the Urban Design Panel reviewed 
the initial 22-un1t proposal and made the following recommendation: 


"That the design of this rezoning application be approved". 


Neighbourhood Response 

In June of 1978, the Director of Planning sent letters to property owners In 
the block bounded by West 54th Avenue and West 57th Avenue, Oak and Hudson 
Streets. It was felt that these owners would be most directly affected by 
the proposals under consideration and they should be consulted with before 
extending notification to a wider area. The letter requested that property 
owners In that area indicate their support or opposition to the proposed 
rezoning at 57th Avenue and Hudson Street (the extent of the application at 
that time) and a proposed subdivision at 1105 West 57th Avenue. Responses 
to the letter and a Public Information Meeting held on July 4th, 1978, called 
by the Director of Planning, showed heavy opposition to both the rezoning and 
subdivision applications. The subdivision application for 1105 West 57th 
Avenue was withdrawn at the July 4th, 1978 meeting. 


Subsequent to that meeting, a larger community of neighbours organized the 
Hudson Street Homeowners' Association. This group held several Informal 
meetings and met with the applicant, Mr. Wardle, on two or three occasions. 
Two formal meetings were held, one on July 31st, 1978 and a second on January 
23rd, 1979. The major concerns e)q}ressed at these meetings can be sunmarized 
as follows: 


1. If either or both these applications are approved, then the 
whole character of the neighbourhood will be drastically 
changed since both applications involve housing developments 
completely out of keeping with the surrounding properties 
and amenities. 

2. There exists a realisation in the community that the 
large lots in this block are not realistic, but the 
applicant is simply trying to place too many units 

in a community where a majority of the lots are greater 
than 12,000 square feet in area. 

3. The proposed CD-I Comprehensive Development District 
zoning and strata title development are simply 
mechanisms to achieve a higher density. There is 

a real fear of CD-I's created by the Shannon Mews 
process where the density was Increased subsequent 
to the Public Hearing. 
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4. The design control offered under CD-I is not necessary - 
the price of the land will demand that any development 
be of a high quality. The existing community has 
developed with an adequate diversity without such 
control . 

5. The increased density will result in higher traffic 
volumes and greater parking congestion, and 

6. Approval of these proposals will restrict development 
by other owners in the block who may wish in the 
future to subdivide in conformity with the lots at 
the eastern end of the block. 

One property owner, Mr. T.A. Simons, has gone as far as to have a planning 

study undertaken. A copy of the lengthy asse ssment prepared bv Aitken Bozvi 

Architects, dated July 20, 1978, is on file in the City Clerk's office. The Hudson 
Street Homeowner's Association is currently working with an architect to 
produce subdivision alternatives based on an average lot size of 12,000 
square feet. 

Reference has been made to the significant opposition to these applications. 
The letters and signatures on petitions received from many property owners 
have been plotted in the attached Appendix B . 

Analysis 

It is recognised by property owners in this area, and the Director of Planning, 
that it is unreasonable to expect the large lots which dominate this block to 
remain in their present state. As taxes and maintenance cosbs increase, such 
large parcels become less tenable. They do unquestionably provide an attractive 
environment as they are often generously landscaped and generate little traffic 
or activity. The pressure to redevelop large lots is not restricted only to 
this area as is evidenced by the concern of groups such as the Shaughnessy 
Heights Property Owners 'Association. 

The question here is one regarding the extent of redevelopment which should 
be allowed and the form of the new development. The eastern one-third of the 
block has already been subdivided into lots with an average area between 
12,000 and 15,000 square feet. 

The City Engineer is concerned about the large size of this block and has 
stressed the need to prepare a subdivision or development plan for the entire 
block before approving any single rezoning or subdivision application. The 
remaining property owners, of equally large lots, are concerned about the 
impact of so many dwelling units being introduced at one time and the possible 
limitation approval of these applications may have on their own ability to 
subdivide and redevelop their own properties. At the same time, several 
owners have invested considerable monies into upgrading their properties and 
have no intention to redevelop in the near future. 

With these factors to consider, the Director of Planning believes it is im- 
portant to find subdivision or rezoning solutions which would not harm the 
established amenity nor limit the possible alternatives for future development 
in the remainder of the block. 


S ome Suggested Alternatives 


Allternative 1 - Extension of West 55th Avenue from Oak Street to Hudson Street 


This would appear to be the most obvious approach to providing adequate 
street frontage, leading to a standard subdivision of the entire block. However, 
tie Engineering Department advises that West 55th Avenue was never intended to be 
a, through street and this is evidenced by the minimum width of dedications requested 
fjr the right-of-way (52 feet). As well, both residents who live on the unopened 
Wjst 55th Avenue and north of 57th Avenue would prefer that it remain unopened, and 
l|imit the amount of traffic flowing in and around the comnunity. (See Diagrams 8 and 9). 
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Diagram 8 

60 foot wide lots 

Average depth - 185 feet 

Site Area: 11,000 square feet 

(for schematic purposes only) 
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Diagram 9 

70 foot wide lots 
Average depth - 185 feet 
Site Area: 13,875 square feet 

(for schematic purposes only) 


A(lternative 2 - Extension of Montgomery Street from West 54th to West 57th Avenue 


This option would see the extension of a 66 foot wide street to connect Montgomery 
Street north of West 54th Avenue south to West 57th Avenue and is highly favoured by 
the Engineering Department. (See Diagram 10). This alternative would require 
substantial dedications or City purchase/acquisition from two properties which 
lie in the path of any such extension. As a further alternative. West 55th Avenue 
could be diverted south to West 57th Avenue in the middle section of this block, 
with properties to the north being redeveloped on a cul-de-sac arrangement. (See 
Diagram 11). The remaining lands and the various subdivision possibilities do not 
in either instance result in an improved use of the land. In fact, the lots which 
might be created from such a street extension south to West 57th Avenue are relatively 
small . 
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Diagram 10 


(for schematic purposes only) 


Diagram 11 
(for schematic purposes only) 


Alternative 3 - Cul-de-sac West 55th Avenue from Oak Street and from Hudson Street 


This alternative may be acceptable to residents who do not wish to see West 55th 
/i venue become a through street and those property owners who would have to 
dedicate large portions of their properties forthe purpose of extending Montgomery 
Street. This alternative is less desirable as it does not represent a solution for 
the entire block. Two of the large lots, one fronting onto West 54th Avenue and the 
other iimediately to the south fronting onto West 57th Avenue remain isolated. 
(See Diagram 12). 



Dfagram 12 
(for schematic purposes only) 


A lternative 4 - Collective Subdivision or Rezoning Plans 


The Planning Department believes that the collective development of two or three 
large lots is a valid approach and can easily be applied to the remainder of the 
bdock. This alternative would allow each owner to develop more or less independently 
cjf the other without limiting the possibilities of those remaining. (See Diagram 13). 



Diagram 13 
(for schematic purposes only) 


Rjview of Alternatives 


The Director of Planning notes that alternatives 2, 3 and 4 would permit rezoning 
applications similar to the current ones to take place without limiting the potential 
development of remaining lands in the block. There is little support or possibility 
for extending West 55th Avenue through to Hudson Street. The Planning Department 

ilieves that extending Montgomery Street places an extreme hardship on the two 
P'operty owners who would be required to dedicate the road right-of-way if they 
lould wish to redevelop their properties. The alternative is for the City to 
expropriate - a costly and unlikely alternative. Given the limitations of cul-de- 
s»c configurations arising from the easterly and westerly extension of West 55th 
A/enue, the Director of Planning recommends that comprehensive development or 
subdivision plans in line with Alternative 4 would be the most appropriate manner 
ip which to proceed. The City Engineer advises that he cannot support alternative 
without further study of tht utility ind trtffic access rtqulrwwnts. 


Ri izoning and Strata Titleversus Subdivision 


Tlie Director of Planning supports the principle of CD-I Comprehensive Development 
D strict zoning as a measure to offer assurances to the surrounding community of 
tie exact form of the proposed development. CD-I rezoning would also permit 
f exibility of;uDit placement which would not be possible under the RS-1 One-Family 
Dijelling District. Finally, the Director of Planning, under a CD-I would be able 
to ensure compatibility of unit orientation which could be critical in this situation 
and again could not be controlled as effectively under the RS-1 zone. 


Tjhe residents in the area believe that the land area per unit and location of 
the site will result in a substantial land cost. This alone will tend to dictate 
a high quality development. The benefits of zero lot line development in 
conjunction with large lots is questionable as zero lot linesare more commonly 
associated with small lots and a need to provide a more efficient use of a small site 
afrea. If the residents believe that a satisfactory quality of development can take 
place under the existing RS-1 zoning, then they may conclude that there is no 
ajdvantage to a CD-I Comprehensive Development District rezoning. 

Siting of buildings may as well be the only advantage offered through the 
strata title ownership proposed by the applicant. However, strata corporations 
may adopt by-laws regulating the operation and maintenance of the strata 
development, including restrictions on the alterations to the exterior of the 
units, (which could effectively control future redevelopment as well). 

I 

The Director of Planning notes that most strata developments involve cormion 
property such as recreation space and facilities and meeting rooms or storage 
aJnd laundry facilities. Strata developments are much more corrmon in apartment 
developments where there are hallways, underground parking garages, landscaped 
ajreas and swimning pools to be operated and maintained. Again, the Director 
c(f Planning must question the need for a strata system of ownership - the only 
ootrmon properties proposed in this situation being the roads. In a time where 
there is a definite trend away from unneeded regulation and a definite choice, 
ft would seem appropriate to choose the alternative which is less restrictive - 
that being a standard subdivision to be controlled by the existing RS-1 One- 

amily Dwelling District regulations, but at a density in keeping with the 

revailing standards of the neighbourhood. 

I 

the residents believe the applicant is employing the CD-I and strata title mechanisms 
to provide private roads substantially below City standards, which in turn allows for 
a greater portion of the site to be used for residential purposes resulting in a greater 
number of units. The Director of Planning is sympathetic with strata title forms where 
private roads could be provided to adequate but lesser dimensions than a public street, 
l^ovided sufficient off-street parking is provided for both residents and visitors. 

Recommended Lot Sizes 


The Director of Planning therefore can only conclude that a subdivision based 
on standard cul-de-sac requirements is the most suitable direction for this 
coinnunity. The biggest concern expressed by the Hudson Street Homeowner's 
Association is the small lot sizes which result in unacceptable density. 
I|n considering subdivision applications throughout the City in his capacity 
as Approving Officer, the Director of Planning normally addresses the 
established subdivision pattern in the imnediate area. An assessment of lot 
sizes in this area shows two basic categories. Those lots immediately adjacent 
tjo the site are 12,000 square feet and greater (up to 80,000 square feet). An 
outer ring of properties in the area bounded by 52nd and 58th Avenues, Oak and 
Gartier Streets have an average site size of 7500 to 9000 square feet as shown 
fn the following diagram: 
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The coiimunity is strongly opposed to any change in their neighbourhood by an 
infusion of a large number of small lots at one time. Their position is 
that no lot should be created which is less than 12,000 square feet in area. 
The Director of Planning, however, believes that this would not result in 
the most reasonable and economical use of the land or ensure the most 
attractive development, but agrees that many of the lot sizes being proposed 
by the applicant would have a detrimental impact on the existing conmunity. 

In considering appropriate lot sizes it must be noted that the Subdivision 
By-law prescribes a minimum frontage of 40 feet per lot and a minimum of 
4,800 square feet site area for RS-1 zoned lands. These may be reduced to 
30 foot frontage and 3,000 square feet site area in those instances where 
such smaller lots are consistent with the established subdivision pattern in 
the immediate community. Clearly either the initial or reduced minima are 
inappropriate in dealing with the large RS-1 lots in this particular community. 
The most restrictive residential subdivision criteria pertain to lands zoned 
RS-4 (Old Shaughnessy) . New lots created through subdivision in this zone 
must provide a minimum frontage of 85 feet and a minimum site area of 9,500 
square feet, noting that these may also be reduced to 75 feet and 8,500 square 
feet. While the reduced minima would be difficult to support given the estab- 
lished subdivision pattern in the immediate vicinity, it must be recognized 
that an 8,500 square foot lot is a big property. It would be extremely diffi- 
cult as Approving Officer to refuse a satisfactory subdivision proposal in this 
RS-1 area which would create lots with a minimum area equivalent to the 9,500 
square feet prescribed for RS-4 areas. 

Conclusion 

The applicant has failed to prove that the CD-I and strata development offers 
superior benefits to the community over a subdivision of the lands based on a 
cul-de-sac configuration. The Director of Planning cannot support this rezon- 
ing application, nor can he support the subdivision proposal before him in his 
capacity as Approving Officer. The Director of Planning as Approving Officer 
would, however, be prepared to give support to a suitable subdivision appli- 
cation, the minimum lot size to be 9,500 square feet with all roads and 
cul-de-sacs to be dedicated and provided to the satisfaction of the City. 

While the City Engineer agrees with the minimum lot size recommended by the 
Director of Planning, the City Engineer cannot support the recommended sub- 
division pattern for the bulk of this block as presented In Alternative 4 of 
this report. The City Engineer believes It Important that the relationship 
between the streets and lanes required to serve this block and possible develop- 
ment schemes within It be concluded to the satisfaction of the City Engineer 
prior to consideration of any future subdivision plan. 


RECOMMENDATION : The Director of Planning recommends the following: 

(A) That this application be refused. 

(B) That the Approving Officer give favourable consideration to 
future subdivision plans with lot sizes of a mlnlmun of 9,500 
square feet, roads, cul-de-sacs and the provision of utility 
services required to serve this block to be to the satis- 
faction of the Citv Enaineer. 


COMMUNICATION #7(i) 


MANAGER'S REPORT 


DATE February 16, 1979 


TO: VANCOUVER CITY COUNCIL 

SUBJECT: Burrard and Melville Park Site Development 
CLASSIFICATION: RECOMMENDATION 


The Director of Planning reports as follows: 
"PURPOSE 

The purpose of this report is to inform City Council of the status of 
proposals related to this (BowMac) park site, and, to recommend a course 
of action. 

BACKGROUND 

On December 12, 1978, Council considered a report from the Superintendent 
of Parks and the Supervisor of Properties on the demolition of 615 and 635 
Burrard Street and the commencement of park construction. The report noted 
that temporary park design with cost estimates would be presented to Council 
In January. 


The December 12, 1978 report also noted that the City Engineer would report 
on the closure of the north side of Melville Street for inclusion in the 
park site in January. The City Engineer has completed his investigations. 
His recommendations for incorporating the sidewalk and boulevard areas (on 
the north side of Melville Street) into the landscaped area have been 
generally agreed to by all parties. 

The immediate environment of this park will be directly affected by the 
construction of this proposed fourth tower for the Bentall centre. The 
plaza area associated with that development will be visually and functionally 
related to the proposed City park. 

A review of this interim park design prepared by the Parks Board suggests 
that alternative designs could be as effective but at a considerable cost 
saving. City Council is being requested to provide additional funds 
($40,000 was provided in December 78 for initial demolition and site work 
etc.). These requested funds are insufficient to complete the development 
of a good urban park, but exceed minimum requirements for an interim 
development. It therefore would seem appropriate to have this whole 
matter referred to the Planning and Development Committee before 
funding committments are made. 

RECOMMENDATION 

The Director of Planning recommends that: 

The matter of temporary design, funding and the strategy of Implementation 
of this proposed parksite at Burrard and Melville Streets be referred 
to the Standing Committee on Planning and Development for detailed 
consideration and coordination." 

Since detailed consideration of design issues is involved, the City Manager 
RECOMMBiOS that the foregoing recommendation of the Director of Planning 
be approved. 



Board of Administration, January 1970 (PROPERTIES) . . . 

Item No. U. cont'd 

Following negotiations with the owner he has agreed to 
sell for the sum of $l8,250.00 as of January 1, 1971, 
subject to retaining rent-free possession of these 
premises until March 31> 1971« As part of the negotiated 
price herein the owner is to rent back these premises 
at a rental of $85.00 per month commencing April 1, 
1971> subject to review at the end to two years. This 
price is considered to be fair and equitable. 

RECOMMENDED that the Supervisor of Property and Insurance 
be authorized to acquire this property for the sum of 
$18,250.00 on the foregoing basis chargeable to Code 
No. Ii|6/l80i| - Burrard-Arbutus Connector." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 


PART II 


SALES 


5. RECOMMENDED that the following application to purchase 

received by the Supervisor of Property and Insurance be approved 
under the terms and conditions set down by City Council. This lot 
is marketed on the basis of fixed price, in accordance with Council's 
instructions regarding the sale of single family residential lots in 
Champlain Heights. 

Re: Lot 29; D.L. 339, Plan #13659, East of Tyne St. 
Between ii8th & Sk-th Aves . (Champlain Heights) 


NAME 


APPROX»SIZE SALE PRICE 


TERMS 


CONDITIONS 


Pasquale 
Perrara 

& 

Concetta 
Perrara 


125' X $11+, 000. 00 

58' 


Cash 


Nil 
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FOR ADOPTION SEE PAGE(S) 


COMMUNICATION #7(ii) 


MANAGER'S REPORT 


DATE January 8, 1979 


SUBJECT : 


TO: 


VANCOUVER CITY COUNCIL 

Proposal for Closure of a Portion of Melville Street West of Burrard 
Street 


CLASSIFICATION : 


RECOMMENDATION 


The City Engineer reports as follows: 

"On December 12, 1978, Council considered a report from the Supervisor of Proper- 
ties and Superintendent of Parks on demolition of buildings at 615 Burrard Street 
and 635 Burrard Street prior to commencement of park development. The report 
noted that proposals for closure of a portion of Melville Street to expand the 
park site would be reported on in January by the City Engineer. This report 
deals with the matter of closure of a portion of Melville Street and some possible 
alternatives . 

Whereas closure of the north half of Melville Street has previously been consi- 
dered in conjunction with property negotiations with Bowell McLean Ltd., recent 
developments in light rapid transit planning together with costs associated with 
street closure necessitate consideration of alternatives which would reserve im- 
portant future options and involve no cost. The following alternatives to clo- 
sure of the north half of Melville Street (33 feet) and narrowing of the roadway 
should be considered: 

1. Retain the existing street allowance but utilize the existing 21 foot 
boulevard area as a temporary extension of the park development. 

2. Restrict park development to the site acquired for that purpose with- 
out closure of street allowance or use of street allowance for exten- 
sion of park development. 

The implications of the foregoing alternatives and the factors affecting each are 
discussed below: 

Physical Considerations 

At present, the north curb of Melville Street is located 21 feet south of the 
north property line (see attached sketch), therefore, the north side of Melville 
Street is served by a 21 foot wide sidewalk area. Closure of the entire north 
half of Melville Street as previously proposed would entail re-location of this 
curb approximately 12 feet to the south. However, the cost of the curb re- 
location in conjunction with the street closure would be approximately $25,000 
Retention of the present curb alignment would avoid this expenditure. 

A 12-inch water main providing service to the Royal Centre development is pre- 
sently installed under the sidewalk on the north side of Melville Street at a 
16 foot offset from the property line. Closure of street allowance would require 
re-location of the water main to an alternate alignment at a cost of approximately 
$30,000 or reservation of an easement on the existing alignment for maintenance 
purposes. Extensive landscaping, street furniture, and structures would have to 
be restricted from the easement. 

Of considerable concern with the closure of the north portion of Melville Street 
is the restriction of an important utility corridor in this part of the downtown. 
Continued re-development of the area west of Burrard Street will create pressures 
on the limited utility space presently available in existing east-west corridors. 
Availability of the 66-foot Melville Street allowance would provide some flexi- 
bility for future utility expansion. 

Traffic Function of Melville Street 

Melville Street west of Burrard Street acts presently as an access roadway for 
Royal Centre providing for passenger drop-off, commercial loading, bus access, 
and firefighting access. As well, it provides an additional 10 to 12 short- 
term parking spaces for business visitors and shoppers including three spaces 
reserved for the Mexicaft Consulate. 

Closure of one-half of the existing street allowance would require reduction of 
the pavement from the existing 34 feet width which provides for two moving 
traffic lanes and a parking/loading lane to a 22-foot pavement which could only 
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accomodate 2 moving lanes or alternatively 1 moving lane (probably eastbound) , 
and a parking/loading lane. The former arrangement would severely restrict load- 
ing, passenger access, and bus access, and would require alternate parking arrange- 
ments for the Mexican Consulate, while the latter alternative would eliminate 
access by westbound traffic from Burrard Street. 

Of primary concern is the loss of future flexibility for use of Melville Street. 
Since plans for the park were conceived, this location has been proposed as a 
possible site of an LRT station to serve the Golden Triangle area, A major factor 
in the viability of this site for an LRT station is the availability of adequate 
bus loading facilities in close proximity to the site and the provision of good 
access and maneouvering space . Examination of other systems has revealed that 
congestion resulting from inadequate street facilities adjacent to LRT stations can 
cause undesirable delays and limit the efficiency and performance of the total 
transportation system. Since the patronage of a public transit system relies 
heavily on the time of travel and the problems and inconveniences involved in 
transferring, it is in the best interests of the transit system that uncongested, 
readily accessible transfer opportunities be available. Closure of the north half 
of Melville Street would limit this flexibility. Alternate transit arrangements 
would also result in an unacceptable level of disruption to moving traffic and to 
access to existing property development. At the very least, any decision on street 
closure should await the GVRD study on LRT which is expected to provide further 
information on the probability of station development within the next few months. 


Previously, proposals have been made to close the north half of Melville Street in 
order to provide an expanded park site for the "BowMac Park" development. However, 
a number of important factors including cost of street closure, elimination of 
parking, loading, and passenger drop-off facilities, reduction in access, and most 
importantly, decreased flexibility for possible future development of LRT 
facilities are of considerable importance and should be weighed against the bene- 
fits of expanding the boundaries of a temporary park development before a decision 
is reached. One possible alternative which would not require street closure but 
would provide a significant extension of the park site would be to permit suitable 
development to occur to the limit of the existing curb. This alternative would 
provide in excess of 60% as much additional area as would be accomplished by closure 
of 33 feet of street allowance and could be permitted if access to the existing 
watermain was retained. 

Recommendations 

Accordingly, the City Engineer RECOMMENDS that: 

A. The north half of Melville Street from Burrard to Dunsmuir Streets not be closed. 

B. The existing sidewalk area between the north curb and the north property line 
be treated as an extension to the temporary park development with the sidewalk 
function to be retained within the street allowance as part of the park develop- 
ment, and access to the 12" watermain to be in accordance with the requirements 
of the City Engineer. 

C. Costs for development of the existing sidewalk area be provided from park 
development funds." 

The City Manager RECOMMENDS approval of the foregoing recommendations of the City 
Engineer. 


Summary 



MANAGER'S REPORT, February 16, 1979 


WORKS AND UTILITY MATTERS 

RECOMMENDATION 

1. Closure of Portion of North Side of 
2nd Avenue at Granville Street 

The City Engineer reports as follows : 

"On October 31, 1978, Council passed By-law 5207 adopting an Area Development Plan 
for False Creek Area lOB (north of 2nd Avenue, between Fir Street and the Granville 
Bridge) . Item 4 of the section of the By-law dealing with Vehicular Circulation 
and Parking stated that a 35 foot street shall be provided between Anderson Street 
and 2nd Avenue. 

At the present time 2nd Avenue between Fir and Granville Streets is 66 feet wide. 
In order to proceed with the redevelopment of Area lOB, a portion of 2nd Avenue 
must be closed. 

I reconcnd that all that portion of road ahown hatched on plan aarginally 
nuiAered LD 1683 be closed, atopped up and title taken thereto avAject to the 
following conditions. 

A. The road so closed be consolidated with the adjacent lands. 

B. The cost to relocate the existing 12" watermain be charged to the development 
costs of Area lOB. The estimated cost of this work is $2 700. 

It is further recommended that the necessary plans be signed on behalf of the City 
of Vancouver and registered in the Land Registry Office." 

The City -lCanager RECOMMENDS that the recommendations of the City Engineer be 
approved . 



FOR COCMCIL Aam SEE PAGE(S) 


Manager's Report, February 16, 1979 . . . (BUILDING: A-4 - 1) 


BUILDING AND PLANNING MATTERS 


RECOMMENDATION 

1. Rezoning Application - 6364 Victoria Drive 


The Director of Planning reports as follows: 

"An application has been received from Mr. Benjamin Taverna requesting 
an amendment to the Zoning & Development By-law No. 3575 whereby the 
property at 6364 Victoria Drive (Lot 2, Blocks 1-8, Sh of D.L. 723) 
would be rezoned from RT-2 Two- Family Dwelling District to C-2 Commercial 
District for the purpose of: 

'Constructing a two storey building with commercial space on 
the ground floor and two dwelling units on the second floor.' 

An identical rezoning application to that now submitted was received on 
February 6, 1978 and reported to Council on April 18th, 1978. A copy of 
this report and Council's action when dealing with this matter are 
attached as Appendix A. 

The situation remains unchanged from the time of the previous application. 
Therefore support cannot be given to this proppsed rezoning. 

The Director of Planning reconwends that the application be not approved." 


The City Manager RECOMMENDS that the foregoing recommendation of the Director 
of Planning be approved. 


2. 7049 Prasoott Str««t - D.P.A. No. 82782 


The Director of Planning reports as follows: 

"Development Permit Application No. 82782 was filed by 
Yvonne Collins (owner) , to construct a one family dwelling 
on this site and the construction of a 60 "O" x 20 '0" stable 
providing accommodation for the keeping of four (4) horses. 

In accordance with Section 10.18.2 of the Zoning and 
Development By-law, the site would permit a maximum of 
six (6) horses. ^ 

The site is located in an RA-1 (Limited Agricultural District) . 
Section 10.18.2 of the Zoning and Development By-law requires 
that the keeping or housing of horses is subject to the 
approval of City Council. 

On January 17, 1979, the Director of Planning approved 
Development Permit Application No. 82782, thereby permitting 
the construction of the one family dwelling and the stable on 
' this site subject to a condition: 

"Prior to the issuance of the Development Permit: 

. . . approval is to be first obtained from City 
Council for the keeping and the boarding of four 
(4) horses on this site." 

It is recoxmnended that City Council approve the keeping of 
four (4) horses on the site." 

The City Memager RECOMMENDS that the recommendation of the 
Director of Plzmning be approved. 


Manager's Report, FehtVLWCY 16, 1979 . , * (BUILDINGS A-4 - 2) 


3. Grandview-Woodland N.I. P. - Victoria Park Improvements 
Phase II - Bocce Courts and Washrooms 


The Director of Planning reports as follows: 

"On July 12, 1977 Council approved the Grandview-Woodland N.I. P. 
Conbept Plan which includes an allocation of $460,000 for 
improvements to all five neighbourhood parks. The Concept Plan 
identified the provision of bocce courts, washrooms and children's 
play facilities as intended additions to Victoria Park. The plan 
also suggested the investigation of further minor improvements 
which would increase the usability of this currently underdeveloped 
park. 

Implementation of an initial set of improvements was recommended in 
December 1978 while further discussion was undertaken on two 
remaining components identified in the Concept Plan: bocce courts 
and a washroom building or field house. This permitted the 
community to benefit from the immediate installation of those 
components on which consensus had been reached. The first plan 
specifically allocated sufficient and appropriate space for these 
remaining improvements. 

The purpose of this report is to recommend appropriation of N.I. P. 
funds for further improvements to Victoria Park. The Park Board 
at its meeting of November 27, 19 78 approved the installation of 
a free standing restroom building on Victoria Park to be designed 
so that future caretaker quarters could be added. A second stage 
of detailed planning was therefore undertaken by Park Board and 
Planning Department staff in conjunction with the N. I .P . Committee 
and other community members. 

The improvements proposed at this time (Appendix I) therefore, call 
for the development of four formal bocce courts and a washroom 
building in the space allocated by the plan developed for the first 
stage of improvements (Appendix II) . The washrooms will serve the 
park as a whole and will be operated by a field house attendant 
from a neighbouring park. 

Bocce is currently the most frequent activity for which this park 
is used, largely due to its convenient location near Commercial 
Drive. The four courts proposed would be surrounded by a four foot 
chain link fence to discourage use for activities which would 
damage their surface. The formal courts offer proper drainage, 
a smooth surface and protective wooden walls along their perimeters 
preventing injury to observers, which are lacking when bocce is 
played on the grass. 

The cost of these improvements has been estimated by the Park 
Board to be $16,400 for bocce courts and $16,500 for washrooms 
totalling $32,900 with a 10% contingency fund included. 

While this project was identified in the Concept Plan, the 
expansion of improvements undertaken in the first stage of the park' 
improvement, requires that funds for this stage of the project be 
appropriated from the Reserve: Future Proposals Account. This 
account was set up by the Concept Plan to provide funds for both 
newly identified projects and those which are expanded during the 
implementation stage of the program. 

The B. C. Ministry of Municipal Affairs and C.M.H.C. have concurred 
with the appropriation of funds for the improvement of Victoria 
Park. The Grandview-Woodland N.I. P. Committee recommend approval 
of this project. 


Clause 3 coQtinijieid 

The Director of Planning therefore recommends: 

That Council approve the appropriation of $32,900 from the 
Grandview-Woodland N.I. P. Reserve Future Proposals Account 
#898/9408, for the above described improvements to Victoria 
Park; costs to be shared as follows: 

C.M.H.C. - $16,450.00 

Province of B. C. - $ 8,225.00 

City of Vancouver - $ 8,225.00." 


The City Manager RECOMIfENDS that the foregoing recommendation 
of the Director of Planning be approved. 


fOR COUMCiL ACTiOlJ SEE PAGE(S).,.2..l2, 
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MANAGER'S REPORT, February 16, 1979 (FIRE: A-6 - 1) 


FIRE AND TRAFFIC MATTERS 


RECOMMENDATION 

1. Letter from Continental Explosives Ltd. 
Regarding Explosives 


In a letter addressed to City Council, Continental Explosives Ltd. 
requested an increase in the limit on the size of load of explosives 
permitted under the City Fire By>1aw to be transported by truck in the 
ci ty. 

They express the following points in support of their application: 

The company has held permits for many years to transport explosives 
over specified routes through the city, such permits being for a term 
of three months, renewable upon application. The purpose of this 
permit, issued by the Fire Warden's Office after inspection, is to 
control the routes and amounts of explosives transported by their 
delivery fleets. The company reports that in many instances, their 
vehicles and methods of handling products exceed government regulations 
and are also subject to constant checks by local Federal Explosives 
Inspectors. 

The company further explains in their letter that the quantities of 
explosives now permitted on any one vehicle within the city were set at 
50 cases of 50 pounds each or 2,500 pounds (net), except on the portion 
of Highway 'fOI passing from Vancouver to the Second Narrows Bridge; on 
this route the limit was set at 200 cases or 10,000 pounds. 

In addition to the permit issued by the Fire Warden's Office, the 
Explosives Branch of Energy, Mines and Resources issues yearly explosive 
transport permits. The quantities of explosives allowed under this 
permit t<ere also limited to those same amounts permitted under the Fire 
By«1aw. However, with the metrication of all measurements in Canada, 
the limits on the explosives transport permit were increased slightly to 
50 cases weighing 25 kilograms (55 pounds), for a total of 2,750 pounds, 
and 200 cases weighing 25 kilograms, for a total of 11,000 pounds. As 
the company's pricing structures are based on 200 case loads, this 
adjustment was made by the federal government to enable them and other 
explosives delivery firms to continue using the 200 case loads. 

The conpany requests that this same allowance be made in the City Fire 
By-law to accommodate the new metric sizes. 

In response to this letter from Continental Explosives Ltd, which has 
been circulated to members of City Council, the Fire Chief reports as 
fol lows: 

"Section 177(2) of Fire By-law ^2193 deals with the subject matter. This 
section reads as quoted be low: 

"(2) Except as hereunder set forth, it shall be unlawful to 
bring or transport within the limits of the city more than 
2,500 pounds of explosives at any one time; provided always 
that the limit shall be increased to 10,000 per single trip 
on that certain route leading from the Second Narrows Bridge 
to the easterly boundary of the City and marked as 'Trans -Canada 
Highway - Cassiar Street - Trans-Canada Highway' on the official 
street name map of the City of Vancouver." 

To comply with this request, the by-law would have to be amended to raise 
the limit of 2,500 pounds to 1,250 kilograms (2,750 pounds) to be trans- 
ported vrithin the City and the exception regarding transportation on the 
Trans-Canada Highway to be raised from 10,000 pounds to 5,000 kilograms 
(11,000 poUftds). 
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"If Council wishes to continue to allow the transportation of explosives 
through the City under permit, this request is consistent with the conversion 
to the metric system. 

The Fire Chief recommends that since the magnitude of the risk would be 
approximately the same, the Fire By-law should be amended to reflect this 
change . " 

The City Manager RECOMMENDS approval of the recommendation of the 
Fire Chief. 

FOR COUf-JCIL ACTION SEE PAGE(S) ..2.1.$™- 
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MANAGER'S REPORT, FEBRUARY 16, 1979 (FINANCE: A7-1) 

FINANCE MATTERS 

RECOMMENDATION ! 

1. Council Members' Travel Expense & Mayor's Fund - 
Policies and Regulations 

The Director of Finance reports ns follows. 

"The travel authorities and expense regulations pertaining to the Mayor and 
Council members are contained in a number of Council Resolutions and interpre- 
tations of Personnel Regulations which have been accumulated over a span of 
about 20 years. The Personnel Rep^ulations really pertain to staff but have 
been applied to Council Members' expense accounts as well. The purpose of this 
report is to update and consolidate the required authorities and regulations 
for the Mayor and Council into one resolution and separately from the regulations 
pertaining to City staff. 

The following sections of the report constitute the proposed policies and regu- 
lations pertaining to travel authorities and expenses of elected officers of the 
City. 

Section 1 Authorities for Travel a nd Expe nses 

A. General City Busines s 

1) Greater Vancouver Area 

General out-of-pocket expenses and travel within the 
Greater Vancouver Area is at the discretion of the 
elected officers. The Greater Vancouver Area is 
defined as: 


Burnaby, Coquitlam, Eraser Mills, New Westminster, 
Port Coquitlam, Port Moody, University Endowment 
Lands, Vancouver, loco-Hedwell Bay, North Vancouver 
City, North Vancouver District, West Vancouver, 
Delta, Richmond, Surrey, White Rock and Indian 
Reservations in these municipalities. 

ii) Lower Mainland Area and Vancouver Island 

Authority for travel and expenses in the Lower 
Mainland Area and Vancouver Island is at the 
discretion of the Mayor or Deputy Mayor. The Lower 
Mainland includes all that area east of Vancouver 
to and including the Village of Hope, B.C. 

iii) Outside of the Lower Mainland Area 

Authority for travel and expenses outside of the Lower 
Mainland Area and Vancouver Island is to be by 
Resolution of Council. 
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B . Attendance at Conference or Convention, Training Seminar , 
Workshop or other Educational Session . 

Authority for ravel and expenses for attendance, wherever 
held, is to be by Resolution of Council. 

C . Attendance at Special Functions and in Answer to Official 
Invitations from other Governments or Organizations . 

Authority to attend functions within the Province of B.C. is 
to be obtained from the Mayor or Ueputy Mayor. 

Authority to attend functions outside of the Province of B.C. 
is to be by Resolution of Council. 

Authorities granted in these instances will include the authority 
for the travel and expenses of tlie spouse of the elected officer 
but will not include a per diem allowance for the spouse. 

D. Authority of the Mayor or Deputy Mayor 

The authorities granted to the Mavor or Ueputy Mayor in the above 
sections refer to those expenses chargeable to the General 
Government Expenditure Account for Travel by Members 
of Council. 

E. Mayor's Fund 

The Mayor shall have complete authority over the expenditure of 
funds available in the Mayor's Fund. All expenses charged to 
the Mayor's Fund must be related to City business. All travel 
expenses of the Mayor shall be charged to this account irrespective 
of the purpose of the travel and at the sole discretion of the 
Mayor may include: 

i) Travel expenses of the Mayor's spouse when required to 
act in a host(ess) capacity or when attending special 
functions ; 

ii) Travel expenses of the Mayor's Executive Assistant. 

ill) Air fare expenses at first class rates as deemed necessary 
by the Mayor. 


Section 2 Allowable Expenses 

Expenses incurred by elected officials will be reimbursed or paid as 
allowances as follows: 

A. General Out-of-Pocket Expenses and Travel Within Greater Vancouver 
Area . 


The annual indemnities paid to the Mayor and Aldermen pursuant to 
By-laws 4444 and 4445 and as amended by By-laws 5187 & 8 are desig- 
nated such that one third of the Indemnities is an allowance (non- 
taxable) for expenses incidental to the discharge of duties as an 
elected officer of the City. This allowance includes any travel 
costs incurred within the Greater Vancouver Area as previously defined. 

No accounting for the expenditure of the above allowance is required. 
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STANDING COMMITTEE OF COUNCIL 

ON TRANSPORTATION 

DECEMBER 17. 1970 

A meeting of the Standing Committee of Council on Transportation 
was held in the No. 1 Committee Room on Thursday, December 17, 
1970, at 9:00 a.m. 

P RESENT ; Alderman Wilson, Chairman 

His Worship, Deputy Mayor Hardwick 

Aldermen Adams, Calder, Linnell, Phillips, 
Rankin and Sweeney 

ABSENT ; His Worship the Mayor (On Leave) 

. Alderman Bird (On Leave) 

Alderman Broome 

CLERK: M. James 

The Minutes of the meeting of November 26, 1970, were adopted. 

PART I 

The following recommendation of the Committee is submitted to 
Council for consideration: 

RECOMMENDATION 

1 . Rapid Transit Studies within Vancouver 

At the last meeting of the Committee, the Committee had before it 
the second recommendation contained in the report of the Chairman, 
dated October 29, 1970. The recommendation reads as follows: 

"The City of Vancouver has some immediate decisions 
to make which will require 

a) the defining of the exact route of rapid 
transit in the downtown core; 

b) defining the route of the rapid transit 
line which will supplement the East West 
expressway from the Georgia Viaduct to 
Highway 401 and the Second Narrows Bridge; 

c) the exact route of rapid transit from the 
downtown core to the vicinity of Nanaimo 
Street and Vanness Street to join with the 
B.C. Hydro Central Park Railway. 

I recommend that these studies pertaining to rapid 
transit routes be carried out concurrently with the 
G.V.R.D. Transportation and Urban Pattern Study and 
the Regional District be so advised." 

Under date of December 15, 1970, the Board of Administration 
submitted a report containing comments of the City Engineer and 
the Director of Planning. The City Engineer and the Director of 
Planning and the Board of Administration recommend: 

"(1) The G.V.R.D. be requested to proceed expeditiously 
with: 

(a) an Urban Pattern and Transportation 
Study for the Regional District 
with clear-cut arrangements for 
City participation; 

(b) related preliminary engineering 
studies by consultants competent 
in the field of rapid transit. 


Cont'd. 


Clause #1 confeiaued; 


B . Travel Costs and Expenses Incurre d Outs ide of the Greater Vancouver 
Area . 

Travel costs and expenses incurred for all authorized travel outside 
of the Greater Vancouver Area will be reimbursed to the traveller 
upon submission of a travel expense claim subject to the following 
regulations: 

1) Mode of Travel 

A member of Council may choose his means of travel, that 
being economy air, train, bus or car. 

ii) Transportation Allowances 

a) Lower Mainland and Vancouver Island: 

Travel by car will be paid at the current Intermittent 
auto allowance rate for the mileage travelled. Travel 
by bus, train, ferry or air-economy class, will be paid 
at prevailing rates for the actual expenses Incurred. 

b) Travel Outside of the Lower Mainland and Vancouver Island: 

Travel allowance will generally be based, and paid on 
economy class air fare exclusive of ground transportation 
costs. Train fares, when applicable, may Include single 
compartment space or its equivalent. 

c) Ground Transportation Costs: 

An additional transportation allowance will be paid for 
expenses Incurred for travel to or from points of departure 
or arrival on the basis of normal airport bus fares. Taxi 
expenses for this purpose are covered by per diem (see 
Item 4). 

iii) Accommodation Allowance 

Accommodation or lodging expenses will be based and paid on 
single occupancy rates only, unless double occupancy expense 
was Included In the authority statement. 

Iv) I-Ixpense Allowance (per diem) 

Mayor, Council members and the Executive Assistant to the 
Mayor will be paid a per diem allowance of $40.00 per day. 
In cases of departure from the City after 12:00 Noon or 
arrivals in the City before 12:00 Noon, one-half of the 
per diem allowance will be paid. 

The per diem allowance paid is expected to cover the 
following normal daily expenditures. 

a) Meals 

b) Gratuities 

c) Taxi fares (except as covered in V)c) below) 

d) Cleaning expenses 

e) Parking expenses 

f) Business telephone calls (not long distance business calls) 

g) Other usual business related expenses 

v) Other lixpenses 

a) Registration fees for conferences/conventions, 
seminars, etc. will be reimbursed for single 
participation only unless double registration 
authority has been obtained. 
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MANAGER'S SfcPOBT, FEBRUARY 16, 1979 


(FINANCE: A7-4) 


b) Expenses incurred in a hosting capacity while travelling 
or at destinations outside of the Greater Vancouver Area 
may be included in a travel expense claim provided such 
expenses are provided for in the authority statement, 
otherwise specific authority of Council must be obtained 
prior to reimbursement. 

c) Extraordinary expenses incurred for taxi travel or long 
distance calls must be substantiated and may be claimed 
in addition to regular per diem allowances. 

d) Per diem rates and expenses incurred outside of Canada 
will be reimbursed in equivalent Canadian dollars at 
the current exchange rate with the foreign currency. 


Receipts should be submitted to support the following types 
of expenditures: 

a) Fares: Air, bus, train, ferry 

b) Accommodation 

c) Miscellaneous 

- registration fees 

- expenditures incurred in an extraordinary host capacity 

- extraordinary taxi expenses 

- long distance calls 

d) Per diem expenses 

Receipts are not required to support those expenditures 
covered by per diem allowances. 

e) Mayor's Fund expenditures other than travel 

Vouchers, properly authorized, are to be submitted for 
payment through the normal payables system of the City. 


A. Advance s 

Advances for travel expenses require submissions of a request to 
the City Treasurer for an advance of the estimated costs and quoting 
the travel authority. 

B. Claim for Expenses 

Final claims for travel expenses are to be submitted in duplicate 
with copies of the travel authority and the required receipts 
attached, within 20 days of the returning date. 


The per diem allowance was set at $35 per day three years ago. In view 
of the inflationary increase of expenses, it is being recommended that 
the allowance be raised to $40 per day. 


vi) 


Receipts 


Section 3 Travel Expense Advance and Reimbursement 


Section 4 Per Diem Allowance 
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It is recommende* that : 

A. The policies and regulations as contained in this report for City Council 
Travel Expenses and the Mayor's Fund be adopted; and 

B. The Outside Boards of the City be advised of the travel regulations contained 
in this report and that parallel authorities and regulations be adopted for 
their Board Members." 

C. The per diem travel allowance paid to City elected and appointed officials 
be raised from $35 to $40 effective immediately. 

It should be noted that adoption of this report supercedes and 
rescinds all previous Council resolutions and reculations pertaining to 
the subjects dealt with in this report in respect of the Mayor, Members 
of Council, and the Executive Assistant to the Mayor. 

The City Manager RECOMMENDS that the foregoing reconunendations of the 
Director of Finance be approved. 


The City Engineer, in his capacity as City Metric Co-ordinator , reports as 


"At this time the City Metric Conversion Committee has raised three items for 
Council's consideration: 

Item I - a policy for promoting use of metric units in City communications, 
Item II - a timetable for use of metric units in City designs, and 
Item III - the metric conversion budget for 1979. 

I. In the Metric Conversion Progress Report (Council meeting of October 3, 
1978) I reported on the City Metric Conversion Committee's desire for a 
policy promoting the use of metric units in City communications. There 
are many reasons why now would be the appropriate time for City communica- 
tions to go metric, among them: 

1. Authors, secretaries and staff in general within civic departments 
have received metric training courses; 

2. Departments have received budget monies requested for the purchase 

of the necessary metric tools (scales, conversion tables, tapes, etc.) 
thus far required to accomplish conversion; and 

3. The City is approximately 50% along in its conversion of designs, 
by-laws, standards and procedures, with mapping and related 
conversions expected to get underway during 1979. 

As reported on October 3, 1978, the Municipality of Burnaby has been sub- 
mitting all Council reports in metric (with Imperial equivalents following 
in parentheses when appropriate) since January, 1978. Response to the 
conversion has been positive, with no problems experienced regarding 
confusion or misrepresentation. In Vancouver, already many metric terms 
have appeared in Council reports reflecting the numerous conversions that 
have occurred. Many more metric terms can be expected as other major 
conversions continue to occur (e.g. gasoline by litres starting January 
1979; retail weighing late 1979). 

To continue promoting Vancouver's conversion effort, the City Metric 
Conversion Committee has proposed a formal policy for use of metric units 
in appropriate City communications, including Council Reports, publications, 
advertisements and notices to taxpayers. To allow a reasonable lead time, 
the policy, following, should take effect April 1, 1979: 


2. 


Metrication Program for 1979 


follows: 
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Clause #2 continued ; 

For weights and measures in which the governing entity (by-law, 
standard, tender, or practice) has been converted to metric units, 
all references shall be in metric units only; where the governing 
entity has not yet been converted, all references shall be in 
metric units, with the Imperial equivalent following in parentheses. 

II. As reported to City Council on October 3, 1978, City Building Inspectors 
and Metric Co-ordinators from Greater Vancouver conmiunities agreed to a 
uniform timetable for accepting building and development permit application 
design drawings in metric as an assist to designers and developers. The 
resolution adopted at their September 8, 1978 meeting encourages any new 
construction design to be in metric units, effective immediately, in support 
of the National Construction Industry 'M-Day' (January 1, 1978). The 
resolution also calls for the guideline of January 1, 1980 as the date by 
which all building and development plans should be submitted in metric. This 
guideline is advisory only, as there is no legal basis for making it mandatory. 
However, thus far it is being well received by the design community. 

The Federal and Provincial Governments have established policies encouraging 
new construction in metric. For example, the C.M.H.C. has decreed that 
after May 1, 1979, to be eligible for federal government assistance, housing 
projects will have to be designed in metric units. 

In view of the examples set by senior government and Greater Vancfouver 
municipalities, the City Metric Conversion Committee has proposed that 
the City of Vancouver promote metric conversion in the construction 
industry by advancing new civic building projects in metric :un-it-8 only. 
There are a number of reasons why it is appropriate to implement such a 
policy: 

1. Most design work within the Engineering Department and Board of 
Parks and Recreation is now being performed in jpetriq.. » 

2. The City should act in a manner consistent with the metric design 
policies promoted by itself and other levels of government. 

3. It is reasonable to expect future savings by using metric materials since 
new metric sizes have been purposely designed for ease and flexibility, 
and to eliminate waste. 

4. Buildings constructed to Imperial standards will be progressively more 
expensive to maintain in the future since Imperial components will continue 
becoming more difficult to obtain. 

Accordingly, it is advisable that from now on the design of all new City-sponsored 
building projects be undertaken in metric units (alterations to existing Imperial- 
designed buildings excepted) . 

III. Metric conversion budget requirements will be submitted by each individual 
department in its Revenue Budget request for 1979. The cumulative require- 
ment, $22 120, is down considerably from the 1978 joint request of $53 300, 
approved by City Council on March 7, 1978. These sums do not include any 
funding for the long-awaited mapping conversion project, which will be 
reported on in depth at a later Council meeting. 

The largest conversion cost included in the 1979 figure is $19 000 for the 
conversion of fuel product dispensers operated by the Engineering, Fire, 
and Police Departments, and the Board of Parks and Recreation. Roughly 
half of the dispensers (conversion cost $9 500 - Engineering/Police, $8 000; 
Parks & Recreation, $1 500) would be converted together over as short a 
period as possible. The remainder, the Fire Department's fuel pumps, would 
be converted gradually over an extended period. 

The Finance Department's Computer Services Division has made preparations for 
the changeover in the appropriate accounting systems. Due to programming 
peculiarities, it is urgent that the City convert its fuel dispensing (other 
than Fire Department) as soon as possible. The Equipment Branch of the 
Engineering Department reports a two-month lag in conversion service from the 
date of ordering. This lag is expected to grow swiftly as more fuel companies 
move to convert their dispensers to metric. To minimize the impact of fuel 
dispensing conversion, early commitment of 1979 Revenue Budget monies totaling 
$9 500 for the conversion of pumps and dispensers is required. 
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RECOMMENDATIONS 

To continue the City's co-operation with the nation-wide program of metric 
conversion, it is recommended that: 

A. The City adopt, effective April 1, 1979, the following policy for appropriate 
City communications, including Council Reports, publications, advertisements, 
and notices to taxpayers: 

For weights and measures in which the governing entity (by-law, standard, 
tender, or practice) has been converted to metric units, all references 
shall be in metric units only; where the governing entity has not yet 
been converted, all references shall be in the metric units, with the 
Imperial equivalent following in parentheses; 

B% Effectively immediately, the design of all new City-sponsored building 
projects be undertaken in metric units; and 

C. Commitment of $9 500 for the metric conversion of fuel dispensers be 
approved in advance of the Revenue Budget." 


The City Manager RECOMMENDS that the above recommendations of the City Engineer, 
in his capacity as City Metric Co-ordinator , be approved. 


F>EC(»»!EWDATIOW & CONSIDERATION ; 

3. Display of British Columbia Heart Foundation Flags 
The City Engineer reports as follows : 

"A letter has been received from the British Columbia Heart Foundation advising 
that the month of February has been proclaimed Heart Month in Canada and request- 
ing permission to fly Heart Foundation Flags on the City's six flag islands during 
that month. It is requested also that the cost to install and later remove the 
flags be borne by the City. 

City staff can perform the work at an estimated cost of $400.00. 

I recommend that permission be given to install the flags on the six flag islands 
during the month of February 1979, and I submit for Council's CONSIDERATION the 
request from the British Columbia Heart Foundation for a GRANT, estimated at 
$400.00, from the City to cover the costs of installing and removing the flags. 

The Comptroller of Budgets and Research advises that if this grant is approved 
it will be allocated from the "Other" grant category." 


The City Manager RECOMMENDS approval of the City Engineer's recom- 
mendation and submits the grant request for Council's CONSIDERATION. 


FOR COliMCiL ACTIOH SEE ?■^<^l[S).2.l9J..■^J^ 
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PROPERTY MATTERS 

INFORMATION 

1 . Gymnasium Facility - 800 Cassiar Street 

The Supervisor of Properties reports as follows: 

"The gymnasium facility located in the 800 Block Cassiar 
Street immediately adjacent to the Adanac Co-operative 
Housing site, has been the subject of previous reports 
to Council. On April 18, 1978, Council approved an offer 
from the Minister of Municipal Affairs and Housing to lease 
the gymnasium at a nominal rental for a community recreational 
facility to be available for use by the public and public access 
to the gymnasium be through the Co-op's property. This action 
was taken only after the Province had declined Council's re- 
quest that the gymnasium facility be leased by the Province 
directly to the Adanac Co-operative Society. 

Before the lease could be finalized, jurisdiction of the 
gymnasium facility was transferred to the then newly formed 
British Columbia Building Corporation. Following a review of 
the rental situation, the Corporation decided to lease the 
facility directly to the Adanac Co-operative Society and issued 
a lease agreement to the Society. The lease is for a period of 
5 years commencing September 1, 1978 at a rental of $1.00 per 
annum, with provision for an option to renew for an additional 
five year period. 

The Co-operative Society have advised that they have approved 
and executed the lease agreement and they are proceeding with 
renovation of the gymnasium." 

The City Manager submits the foregoing report of the Supervisor of 
Properties to Council for INFORMATION. 


RECOMMENDATION 

2. Rent Review - Manitoba Street End, South 
of Kent Avenue South 


The Supervisor of Properties reports as follows: 

"This portion of street was leased to Yukon Lumber Company 
Ltd. (Assigned to West Coast Cellufibre Industries Ltd.) 
until April 30, 1974, for access and lumber storage. 

The lessees have held over on a year-to-year basis since 
April 1974 at an annual rent of $2,386.14 in 1975, 
increasing to $3,447.19 in 1978. 

The rent has been reviewed and after negotiation, the 
lessees have agreed as follows, which is acceptable to the 
City Engineer 

TERM: 

RENT: 


CANCELLATION: 


ARREARS : 


A-9 


31 


i 


(PROPERTIES: A9 - 1) 


Year-to-year as of August 1, 1978 

$400 per month including taxes as if 
levied as of August 1, 1978. (This 
represents an increase of $113 per 
month over the existing rent.) 

City to have right to cancel on one 
month's notice 

City to have right to charge interest 
on arrears of rent 
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Clause No. 2 cont'd: 


21 


OTHER CONDITIONS 


LEASE AGREEMENT: 


Similar to those contained in the 
existing leases 

Satisfactory to Director of Legal 
Services and the City Engineer 


The Supervisor of Properties recommends that the foregoing 
be approved . " 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Properties be approved. 


3. Lots 21 to 24, Block 230, D.L. 526, 
Plan 590, 1505 West 3rd Avenue 

The Supervisor of Properties reports as foil 


ows 


Lot 21 to 24, Block 230, D.L. 526, known as 1505 West 
3rd Avenue is presently rented to Eric's Bug Stop Ltd. 
on a month-to-month basis. 

The building located on this site consists of a single 
storey concrete block structure containing office, 
storage and repair shop space with a total area of 
2,403 sq.ft. (223.24 m2) 

Eric's Bug Stop Ltd. have now asked to lease this 
property. Both the Associate Director of Central Area 
Planning and the Deputy City Engineer have agreed to a 
10 year lease with a one year notice of cancellation 
after the first 3 years if the property is required 
for municipal purposes. 

Agreement has been reached with Eric's Bug Stop Ltd. 
as foil ows : 


Use: 
Term : 
Rent : 

Rent Review: 
Cancellation 

Interest: 
Repairs : 

Outgoings : 
By-laws : 


Auto Repair and Office 

10 years from February 1, 1979 

$978.00 per month inclusive of 
taxes as if levied 

Every 2^5 years and to be market 
rental value 

City to have right to cancel on 
12 months notice at any time after 
the first 3 years . 

City to have right to charge 
interest on arrears of rent. 

Lessee to repair to the standard 
of a prudent owner. City to be 
responsible for structural repairs, 

All outgoings to be paid by lessee 

Lessee to obey all City By-laws 
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Other Terms and 

Conditions: Agreement to contain conditions as 

set out in the policy for "Leases 
under City Bridges", and "Buildings 
Adjacent to Bridges". 

Lease Agreement: Satisfactory to the City Engineer and 

the Director of Legal Services. 

The Supervisor of Properties recommends that the foregoing 
be approved." 

The City Manager RECOMMENDS that the foregoing recommendation of th 
Supervisor of Properties be approved. 


FOR COLir^CIL ACTiOM SEE PAG=:(S) .2.15 
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MANAGER'S REPORT 

DATE January 29, 1979 

TO: Vancouver City Council 

SUBJECT: AMENDMENTS TO THE CENTRAL WATERFRONT OFFICIAL DEVELOPMENT PLAN 
CLASSIFICATION: RECOMMENDATION 
The Director of Planning reports as follows: 
"PURPOSE 

This report documents the consequential amendments (and their effects) to the 
Central Waterfront Official Development Plan dated February 9, 1978 (amended 
August 29, 1978), resulting from deletinq residential uses from the Central 
Waterfront O.D.P. By-law. 

BACKGROUND 

City Council, on October 31, 1978 held a Public Hearing to consider the 
Director of Planning's application to rezone the land and water area comprising 
the Central Waterfront area from a predominantly M-2 Industrial area to CWD 
(Central Waterfront District). 

Following the Public Hearing, City Council resolved: 

'That the application of the Director of Planning, as amended this day, be 
approved and that residential uses be deleted from the draft Bylaw and the 
Director of Planning be instructed to report back on resultant consequential 
amendments to the Official Development Plan.' 

OFFICIAL DEVELOPMENT PLAN AMENDMENTS 

The Official Development Plan By-law has been amended to delete residential as 
a permitted use as instructed by Council (Appendix A). 

The attached Official Development Plan dated February 9, 1978 (amended August 29, 
1978) has been further amended (31 October, 1978) by deleting residential use from 
the By-law: 

(a) The first category of amendments involves the fairly straightforward deletion 
of residential use and its related wordings and requirements from the Plan. 
Such amendments occur in pages 5, 8, 16, 39, 40, 45, 49, and 55. 

(b) The second category of amendments involves major adjustments to the Overall 
Planning Policies (Section 3). Such amendments primarily deal with the elim- 
ination of the concept of encouraging residential in the Central Waterfront 
specifically. 

P. 19. Sec. 3.1 "Uses" 

. Under "Discussion", the concept of encouraging residential uses has been 
deleted. 

. Under "Policies", the original policies #1 and #2 which relate to residen- 
tial use have been eliminated. 

P. 22, Sec. 3.2 "Population" 

. Under "Discussion", the concept of achieving a balance between 
residential and working population in the Central Waterfront has been 
deleted. 

. Under "Policies", due to deletion of residential population, the overall 
projected population in the Central Waterfront would be significantly 
reduced from the original 20,000 residents and workers by deletion of the 
proposed 9,500 residents. Consequential adjustments of the maximum office 
and commercial development densities in the sub-areas (particularly 
Sub-area 1) as discussed in the next section (c), has resulted in a final 
amended working population of 14,000. In addition, the original residential 
policy #2 has been deleted. 



317 


•5 Z ■>*• 

(c) The third category of amendments involves major adjustment to the 
Sub-Area Development Guidelines (Section 4). Such amendments 
primarily deal with the reduction of maximum development density 
in each sub-area due to the elimination of the residential density 
component. Such density reduction is most significant in Sub-Area 1 
where the original residential population was to be concentrated. 
The density reduction would diminish towards the eastern sub-area, 
where a small percentage of residential was projected. 

The reduction of maximum development density would generally imply less 
dense physical development along the Central Waterfront, particularly 
at the western end where the density reduction is most significant. 

In reviewing the amended densities, it was noted that the amended 
density in sub-area 1 of 0.5 FSR was too low and unrealistic to 
anticipate viable redevelopment. Further analysis indicated that 
sub-area 1 and sub-area 2 are roughly of the same size both having 
approximately 20 acres of land area. With the deletion of residential, 
the projected character of sub-area 1 and sub-area 2 becomes very 
similar with strong emphasis on public-oriented commercial and marine- 
oriented uses. It would therefore be logical to amend the density of 
sub-area 1 to be equivalent to that of sub-area 2 with a total maximum 
development density of 1.5 FSR (with office commercial density not 
exceeding 0.75FSR). 

The following table shows the specific density changes: 



Sub-Area 
1 

Sub-Area 
2 

Sub-Area 
3 

Sub-Area 
4 

Residential 
♦ ORIGINAL Component 
MAXIMUM 

DEVELOPMENT Other Urban 

DENSITY Use 

IN F.S.R. Component 

TOTAL 

2.5 

0.5(0.1 
max. for 
office) 

3.0 

1.7 

1.5(0.75 
max. for 
office) 

3.25 

0.75 

3.5(3.0 
max. for 
offi ce) 

4.25 

0.5 

2.75(1.25 
max. for 
office) 

3.25 

AMENDED 
MAXIMUM 

DEVELOPMENT Urban 
DENSITY Use 
IN F.S.R. Total 

1.5(0.75 
max. for 
office) 

1.5(0.75 
max. for 
office) 

3.5(3.0 
max. for 
office) 

2.75(1.25 
max. for 
office) 


(d) The fourth category of amendments includes the Greater Vancouver Regional 
District's planning objectives for the Central Waterfront. It is one of 
the goals of the City to support the objectives of the GVRD as referred 
to in "The Livable Region 1976/86", in particular the conceptof living 
close to work (as stated on p. 8 under "Goals"). 


Specific GVRD objectives for the Central Waterfront are stated on pp.6 
and 7 and include: "V. Provide a balance between residents and workers 
in the area in order to support the regional concept of living close 
to work.". With the deletion of residential, the Central Waterfront 
plan would not meet this particular GVRD objective. However, in the 
Central Area as a whole, residential use is encouraged, particularly 
in the Downtown, West End, and False Creek. Therefore, it can be argued 
that within the Central Area, the general intent of the concept of living 
close to work is still maintained. However, planning staff should prepare 
to present this case to G.V.R.D. officials. 

AMENDMENT IMPLICATIONS 

It has been assumed to be the intention of City Council to exclude 
all forms of residential use from the Central Waterfront. This is 
reflected in the recommendations. Adoption of the recommendations 
of this report must be followed by negotiations for approval of the 
Regional District. Since the position of the GVRD remains that of 
encouraging residential use, alternatives are set out in Appendix 
B for the information of Council. These alternatives provide 
flexibility for future discussions and decisions. 


STANDING COMMITTEE OF COUNCIL 

ON TRANSPORTATION 

DECEMBER 17, 1970 

Clause 1 Continued 

(2) the findings of the G.V.R.D./B.C. Hydro Rapid 
Transit Study be taken into consideration in 
carrying out these and other related studies." 

The Committee discussed the report and the implications contained 
in the information, and noting that the future determination by 
Council of the development of the Downtown and False Creek areas 
will determine transportation and transit alignments, and that 
the Federal Government's Consultant Report on the Second Crossing 
of First Narrows will also have further input to the whole 
situation. 

The Committee agreed that any decisions necessary from the City 
of Vancouver cannot be delayed for eighteen months/two years 
while the Regional District Urban Pattern and Transportation Study 
is completed. 

The Committee, therefore, RECOMMENDS: 

(1) that the Greater Vancouver Regional District 
be requested to proceed expeditiously with 
an Urban Pattern and Transportation Study 
for the Regional District with clear-cut 
arrangements for City of Vancouver parti- 
cipation; 

(2) the City initiate preliminary engineering 
studies by consultants , competent in the 
fields of rapid transit, particularly to 
determine exact routes and stations in the 
Downtown area; 

(3) the findings of the Greater Vancouver 
Regional District/B.C. Hydro Rapid 
Transit Study be taken into consideration 
in carrying out these and related studies; 

(4) in the event that the Greater Vancouver 
Regional District proceed with the 
engineering studies of rapid transit, 
the Regional District be requested to 
absorb the costs of the City's Study 
recommended in (2) above, as part of 
the overall engineering study costs 
for the District; 

(5) that the Board of Administration report 
further on costs of the Study, consultants 
and terms of reference. 

PART II 

The following actions of the Committee are submitted to Council 
for INFORMATION . 

2. Transportation Authority 

At the previous meeting of the Committee, the Committee had before 
it the third recommendation of the Chairman contained in his report 
to the Committee, dated October 29th, 1970. This recommendation is 
as follows: 


Cont'd. 


Should City Council at this time wish to consider floating homes as an 
interim use in the Central Waterfront without including other types of 
residential use, one method of achieving this is to revise Section 3(c) 
of the draft Official Development Plan By-law (Appendix A) as follows: 

"marine uses" amended to "marine uses, including floating homes". 

Such revision would also require inclusion of floating homes within 
interim use policy #10 on p. 21 of the Official Development Plan. 

CONCLUSION 

The attached amended Central Waterfront Official Development Plan has 
included the amendment resulting from the deletion of residential from 
the Central Waterfront Official Development Plan By-law as instructed 
by City Council. Those amendments have been described and discussed 
in this report. 

RECOMMENDATIONS 

The Director of Planning recommends that: 

* 

A. City Council approve the amended Central Waterfront Official 
Development Plan By-law and the Central Waterfront Official 
Development Plan dated February 9, 1978 (amended October 31. 1978). 

B. The Director of Planning be instructed to make the necessary prepara- 
tions (with particular regard to the G.V.R.D.'s residential objective 
as discussed on p. 2 under "d" in this report) in order to complete the 
City of Vancouver's application to amend the Official Regional Plan, 
thereby changing the Central Waterfront area designation from 
'industrial' to 'urban'." 

The Director cf Planning has raised the question of floating 
homea and other waterfront residential uses. In view of Council' 
previous position and the comments of the National Harbors Board 
and Finance and Engineering officials at previous meetings, the 
-«ity Manager RECOMMENDS: 

1. Council specifically confirm its decision 
that there be no residential in the Central 
Waterfront . 

2. the foregoing recommendations of the Director 
of Planning be approved. 


* Amendments to conditions established by 
Council at the October 31, 1978 Public 
Hearing and enactment of a by-law amending 
the Zoning and Development By-law may only 
be considered by present members of Council 
who attended that Public Hearing. These 
would be Mayor Vol rich. Aldermen Bellamy, 
Ford, Gerard, Harcourt, Kennedy, Puil, and 
Rankin. 


FOR COUf^CIL kCim SEE PAGE.'S) ...2.1^ - 
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MANAGER'S REPORT 

February 15, 197 9 

TO: Vancouver City Council 

SUBJECT: Summary Report Re 

Rezoning Application - Southwest Corner of 75th Avenue 
and Angus Drive (8 699 Angus Drive) 

CLASSIFICATION: RECOMMENDATION 

The Director of Planning, under date of February 15th, 1979, has submitted a 
report on the above subject. In suirmary he states: 

"An application has been received from Mr. Brian Rice of C.F. Roberts 
and Partners, on behalf of Horner Developments Ltd., requesting an 
amendment to Zoning and Development By-law No. 3575, whereby the 
property described as 8699 Angus Drive (Lot 3, Blk. 16, Sub. of D.L.'s 
308, 5214 and Part of 317, Plan 5726) be rezoned from M-1 Industrial 
to CD-I Comprehensive Development for the purpose of: 

'constructing a 104 unit townhouse a*id apartment development'. 

Site Description 

The irregularly shaped site with an area of 8.02 acres (3.246 hectares) 
is located at the southwest corner of 75th Avenue and Angus Drive and 
is zoned M-1 Industrial District. Zoning in the vicinity is generally 
M-2 Industrial District to the east and RA-1 Limited Agriculture to the 
north and west. Two significant parcels of land to the east and north- 
east are City-owned. 

Analysis 

This site and City-owned lands in the vicinity have been the subject of 
numerous discussions and rezoning applications. Various comments have 
been received on the present rezoning application and use of lands 
generally at the foot of Angus Drive. The Marpole Citizens' Planning 
Committee have indicated opposition to the rezoning application and 
expressed a desire to further pursue options for development of a major 
riverfront park. Support for this position has been received from the 
Park Board and both federal and provincial politicians representing 
this area of Vancouver. The Economic Development Officer has indicated 
opposition to the proposed rezoning noting the limited supply of indus- 
trial land within the City, preferring to see a comprehensive scheme for 
all lands in the vicinity of the site to provide for high quality indus- 
trial development. Opposition has also been received from the Director 
of Air Pollution Control for the G.V.R.D., on the basis of 
conflict with the industrial uses to the east. The site is 
also designated as a 'Developing Industrial Area (IND-1) 'under 
the Official Regional Plan. 


Conclusion 

The Director of Planning has reviewed the various comments and recommen- 
dations and feels that a comprehensive scheme of development, including 
all of the lands at the foot of Angus Drive, with co-operation between 
the City, private owners and the local community, would result in the 
most desirable form of development, and should be further pursued .before 
any changes to the zoning in this area are recommended. 



RECOMMENDATION: The Director of Planning recommends: 

(A) That this rezoning application be refused; 

(B) That the Director of Planning, in consultation 
with the Economic Development Officer, the City 
Engineer and the Marpole Citizens' Planning 
Committee and property owners, report back to 
Council on appropriate uses for this site, adjacent 
City owned lands and other privately owned lands 

in the vicinity, such possible uses to include 
high quality industrial development, office, public 
park, waterfront walkway and other uses." 


The City Manager RECOMMENDS that the recommendations of the 
Director of Planning be approved. 


« CITY PLANNING 

DEPARTMENT 

DATE February 14, 1979 

TO: City Manager (for Council) 

SUBJECT: Rezoning Application - Southwest Corner of 75th Avenue 
and Angus Drive (8699 Angus Drive) 

CLASSIFICATION: RECOMMENDATION 


The Director of Planning reports as follows: 

"An application has been received from Mr. Brian Rice of C.F. Roberts 
and Partners, on behalf of Horner Developments Ltd., requesting an 
amendment to Zoning and Development By-law No. 3575, whereby the 
property described as 8699 Angus Drive (Lot 3, Blk. 16, Sub. of D.L.'s 
308, 5214 and Part of 317, Plan 5726) be rezoned from M-1 Industrial 
to CD-I Comprehensive Development for the purpose of: 

'constructing a 104 unit townhouse and apartment development'. 
Site Description 

The irregularly shaped site is located on the southwest corner of 75th 
Avenue and Angus Drive and is bounded on the south by the Fraser 
River. Frontage along West 75th Avenue is 600 feet (182.88m) with a 
frontage along Angus of 374 feet (11 3^ 995m). The t otal site are a is 
a.u2 acres (3.246 hectares) . See the attached Appendix A plan. 


The site is vacant and subject to presently undetermined flood hazard 
as it is within the Fraser River flood plain. Extensive land fill has 
occurred in recent years in the form of Fraser River dredgings. The 
site is also designated "Developing Industrial Areas (IND-1)" under 
the Official Regional Plan. Similar lands to the east across Angus 
Drive are zoned M-2 Industrial District, are owned by the City (Capital 
Asset) and are vacant. Lands at the northeast corner of West 75th 
Avenue and Angus Drive are also City-owned (Property Endowment Fund) 
and are also vacant. The northerly portion of the latter property, zoned 
RS-1 One-Family Dwelling District, lies above a low escarpment running 
parallel to Marine Drive. The southerly portion of this property 
is zoned M-2 Industrial District. Figure 1 shows the area of the City- 
owned (Property Endowment Fund) land which is currently reserved for 
park purposes. 



Lot 2, immediately adjacent to the site on the west is zoned RA-1 Limited 
Agriculture, and has an area of approximately 4.87 acres (1.972 hectares). 
It is also vacant. The property would appear to be partially designated 
as a 'Developing Industrial Area (IND-1)' and partially as an 'Acreage -Rural 
Area (RRL-1)' under the Official Regional Plan. The actual boundary between 
the two designations is uncertain at this time. The westerly portion of the 
site also falls within the Agricultural Land Reserve (A.L.R.). To the north 
of the site across West 75th Avenue, and to the west of Lot 2, the lands are zoned 
RA-1 and are generally undeveloped. Under the Official Regional Plan they are 
designated 'Acreage Rural Areas (RRL-1)' and are within the A.L.R. as well. 
The policy on the use of such lands limits the use to rural and transportation 
uses. Substantial grading and clearing of the natural vegetation has recently 
occurred on Lots 7 and 8 which are located on the northwest corner of 75th and 
Angus. These two lots are owned by Horner Developments Ltd. 


Background 

Considerations regarding the lands at the foot of Angus Drive date prior to 
1955 when Council established Angus Drive as the division between industrial 
and non-industrial uses, and subsequently rezoned the site from M-2 Industrial 
District to the existing M-1 possibly as a first step in the implementation of 
that policy. 

Between 1955 and the August 14, 1978 submission date of the current rezoning 
application, there has been considerable discussion and negotiation regarding 
the site and the City-owned land to the east. In 1968, Council considered and 
approved a rezoning application by the Director of Planning for a portion of the 
City-owned land north of 75th Avenue and east of Angus Drive. The proposed M-1 
Industrial zoning (zoned M-2) was intended to provide a buffer between the M-2 
Industrial zoning to the east and south and the RS-1 and RA-1 zoning to the 
north and west. City records do not show why this rezoning was not enacted. 

Other considerations have involved provisions for a waterfront park, a continu- 
ous river walkway, land exchanges between Horner Developments and the City, and a 
a proposal by Mr. Horner to develop the site in 1971 with housing. This pro- 
posal was to have included the City-owned lands to the east, but Horner Develop- 
ments could not reach agreement with the City on the value of the land. The 
Director of Planning submitted an application to rezone the City-owned lands to 
CD-I for townhouses and apartments in conjunction with the Horner application. 
There was strong resident opposition to 'row housing' and recommendations from 
the Town Planning Commission and the Save Our Parkland Association to acconmo- 
date a linear waterfront park. Horner Developments' application was refused, 
and the Director of Planning's application was referred back to the Planning 
Department for further consideration. 

In February 1978, Mr. Horner approached the Planning Department regarding an 
office/warehouse complex on the site and was advised of Council's policy to 
discourage offices in industrial areas. 

Proposed Development 

The applicant submitted a plan with his application, stamped 'Received, City of 
Vancouver Planning Department, August 14, 1978'. More detailed plans were 
received on December 6, 1978. These plans indicate 51 town 'homes' and 51 
garden apartments. (See Figure 2 below). A letter from the applicant explain- 
ing the basis for his proposal is attached as Appendix B. 
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Calculations 

Site Area: 349,351 square feet or 8.02 acres (32 455m^ or 

3.246 hectares) 
The following parameters were proposed by the applicant: 

Total Floor Space: 109,187 square feet ( 1 01 43 . 804m^ ) 
Floor Space Ratio: 0.55 maximum 
Off-Street Parking: 2.5 spaces per unit 

1 and 2 storey townhou^es: 1,500 - 2,400 sq. ft. /unit 

2 and 3 storey garden apart- 

ment 1.000 - 1^00 sq. ft. /unit (3 storey units 

not to exceed 
30% of total ) 

Lodge facilities and greenhouse also provided plus a 20 foot waterfront dedi- 
cation for public walkway. 


MARPOLE CITIZENS PLANNING COMMITTEE 

Shortly after the Planning Department had advised Mr. Horner of Council's 
policy to discourage offices in industrial areas, in May 1978 Mr, Horner 
approached the Marpole Citizens' Planning Committee with the suggestion 
that his architect review all 20 acres of vacant City and Steele Brothers 
owned land (leased by Horner Developments) to develop a land-use concept 
possibly involving a land swap with housing on part of the City land and 
park space on part of the Steele Brothers land. In July Mr. Horner 
presented the committee with his conclusions, a proposal for 104 town- 
houses and apartment units, all within the 8 acre Steele Brothers property. 
After some discussion the Planning Committee agreed not to take a position 
on the proposal because of several unanswered questions, but to review 
the application as part of the normal rezoning approval process. The 
Area Planner advised Mr. Horner that if he wished to pursue his proposal 
he should make an application to rezone his property. 

In June 1978 a special sub-committee had been set up, not only to meet 
with Mr. Horner and his architect, but to investigate other land use 
alternatives for the vacant lands at the foot of Angus Drive. The Angus 
Sub-Cormittee to date has spent some 2,000 volunteer man hours researching 
alternatives, meeting with officials, politicians and interested groups, 
giving guided tours and making presentations. The Sub-Committee has 
concluded that a major riverfront park at the foot of Angus Drive is of 
the highest priority and that consideration of rezoning or implementation 
of other development proposals should be deferred until the idea of a 
major park has been fully discussed by City Council, Parks Board and 
residents of the City's south slope. 


The Planning Cotimittee endorses the conclusions of the Sub-Cortmittee 
and at its regular meeting of January 4, 1979 resolved: 

"That Marpole Citizens Planning Committee recommend that the 
application for rezoning of the Steele Bros, property from 
M-1 to CD-I for the purposes of a residential development 
is premature in light of the planning process presently 
underway whereby consideration is being given to all of the 
lands at the foot of Angus Drive in the context of the 
development of policies for all of Marpole, 

And further that the Marpole Citizens Planning Committee be 
given the opportunity to give a proper presentation to City 
Council outlining their work and thoughts to date as well as 
conclusions on the future of all the lands at the foot of 
Angus Drive." 

On January 22, 1979 the Planning Committee made a presentation to the 
Board of Parks and Recreation requesting their support for the creation 
of a major riverfront park. The Board referred the matter to their 
Standing Committee which, on January 29, felt the Board's position of 
September 22, 1975, which was reiterated on April 17, 1978, be 
maintained: 

, , . "That the Board urge City Council to retain the City 
owned property for potential park space and seek ways to 
acquire the adjacent Steele Bros, property for waterfront 
park," , , . 

The Planning Committee has also received letters of support from the 
M,P. and the two M,L.A,s for Vancouver South and from the Fraser River 
Coalition, an organization of citizens groups. " 


Departmental Responses 


City Engineer 

The City Engineer notes that the applicant is responsible for determining 
the soil stability foundation conditions and demonstrating that the site 
will support the proposed development. The applicant has been provided 
with information regarding flood construction levels and is responsible 
for any required erosion control. Aspects of development relating to the 
adequacy and extension of services and necessary street improvement cannot 
be assessed on the basis of the information supplied to date but are not 
felt to be serious problems. These concerns would have to be resolved 
at the Development Permit stage if this rezoning application is approved. 
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Economic Development Officer 

On January 22nd, 1979, the Economic Development Officer of the City of 
Vancouver forwarded the following comments: 

'I am opposed, at this time, to the requested rezoning and 
to Mr. Horner's project for the following reasons: 

(1) The City's supply of publicly owned and privately 
owned vacant industrially zoned land is approxi- 
mately 140 acres. Of that amount, approximately 
30 acres is under pressure for rezoning to non- 
industrial uses. 

(2) Over the past 10 years, the City's developed and 
undeveloped inventory of industrially zoned land 
has decreased from 2,700 acres to 2,300 acres. 
The attrition must stop somewhere. 

(3) A Council policy has existed for some time under 
which non-ancillary offices are not allowed in 
industrial areas. I understand that the policy 
was put in place to reduce the upward price 
pressure that non-industrial users were placing 
on industrial land. It would be inconsistent 

to allow high revenue townhouses, etc. to displace 
industrial uses in this instance. 

(4) The land was M-1 when it was acquired by the present 
owner and there are many industrial uses that it can 
be used for. 

(5) There may be occasional airborne environmental prob- 
lems relating to the nearby Canfor sawmill. The M-1 
zone provides a buffer between the sawmill and the 
residential district. Approval of the rezoning 
request would bring the residential uses closer to 
the sawmill thus aggravating the conflict that exists 
between the sawmill and residential users. 


In my opinion, the rezoning should not be allowed and Mr. Horner should 
be encouraged to pursue the proposal he discussed with Mr. R. R. Young- 
berg on February 14th, 1978. This office would certainly support the 
inclusion of 'non-ancillary' offices since they may be needed to sub- 
sidize the industrial space. However, it may be appropriate to restrict 
the 'non-ancillary' office to 25% or less of the total floor space 
developed on the site. 

I should also point out that I would prefer to see Mr. Horner's pro- 
perty and that owned by the City developed in a coordinated and com- 
prehensive manner. I believe the Marpole citizens' desire for a park 
and waterfront access can be accommodated thereby. The Angus Drive 
properties lend themselves very well to an 'industrial research park' 
or a 'high-technology industry park'. Both of these would find water- 
front walkways and a park a definite asset. Mr. Horner is familiar 
with my ideas on this matter and is aware that I am actively promoting 
this concept with appropriate government agencies and development com- 
panies. I am making some progress with this concept, but am not pro- 
gressing fast enough to suit Mr. Horner's timetable. 
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He 1s concerned that because the tenants would be so specialized, that 
leasing of the space would be too slow for It to be undertaken as a 
normal business venture. Therefore, he considers the townhouse and 
residential apartment his preferred option. 

I believe that Mr. Horner's rezoning application should receive a 
public hearing, but it should not be supported at this time by the 
City Planning Department or this office.' 

Greater Vancouver Regional District 

The Director of Planning has previously noted that the site is designated 
under the Official Regional Plan as a "Developing Industrial Area (IND-1), 
as is the lot imnediately to the west (although it is zoned RA-1) and 
the industrially zoned lands to the east. The intent of this IND-1 
designation is as follows: 

" Purpose : THE DEVELOPING INDUSTRIAL AREAS designate 
lands that, because of: 

- established or currently developing industrial use, 

- existing or imminent industrial services, and 

- strategic proximity to regional transportation 
facilities, 

are best suited for current major industrial development 
on Industrial services. 

Use Policy : The DEVELOPING INDUSTRIAL AREAS may be used 
only for MAJOR INDUSTRIAL uses and for RURAL uses." 


excerpt from Draft Consolidation of 
the Official Regional Plan Text as 
amended in the G.V.R.D. up to June 
1, 1973. 

It is clear that before this rezoning application could be approved, 
the Official Regional Plan would have to be amended. The 
Planning Department has not contacted the G.V.R.D. regarding such 
a possible amendment i 


The Director of Air Pollution Control for the G.V.R.D. addressed 
the following memo to the Planning Department on October 23, 1978: 


'We note that the City has received an application for rezoning 
of an area south of 75th Avenue in the vicinity of Angus Drive 
from industrial to comprehensive (development), to allow the 
construction of townhouses and garden apartments. We bring 
it to your attention that there are a number of Industries 
operating under Air Pollution Control Permits close to the 
subject area and to the east, from which direction the wind 
frequently blows. 

The condition under which the permits were issued was that 
the subject area is industrial. If it is rezoned to allow 
residential development, our experience from similar 
situations indicates that there could be air pollution 
problems and the residents of the rezoned area will seek to 
restrict the emissions now covered by the Pollution Control 
Permits. As Director under the Provincial Pollution 
Control Act for air emissions in this region, I advise that 
I would not be prepared to restrict the Industrial emissions 
granted under the Act to accommodate residential development 
in what was an industrial area when the permits were 
granted. ' 


Public Response 


Two rezoning application signs were posted on the site at the 
request of the Planning Department on September 28, 1978. Only 
one letter, supporting the rezoning, has been received from a W.L. 
and G.G. Nesbitt-and Is attached as Appendix C. Wilmer L. Nesbitt 
and Gladys G. Nesbitt are the registered owners of Lots 9 and 10 
which are located on the north side of West 75th Avenue immediately 
to the west of the two lots owned by Horner Developments Ltd. 

Conclusion 

The Director of Planning has reviewed the various comments and 
recommendations and feels that a comprehensive scheme of 
development, including all of the lands at the foot of Angus 
Drive, with co-operation between the City, private owners and 
the local comnunity, would result in the most desirable form of 
developmenti and should be further pursued before any changes 
to the zoning in this area are recommended. 


It is felt that while the proposed residential development has 
certain design merit, as well as providing for a public walkway 
along the Fraser River, the proposal is inappropriate for the 
following reasons: 

(1) Approval of a residential development in this 

area could seriously limit the industrial potential 
of all of those lands zoned for such use, as well 
as other potential industrial land to the west; 


(2) There is no demonstrated need for a medium-density 
residential development at this location relative 
to development opportunities elsewhere in the City; 

(3) The site is well suited to industrial development 
and has ready access to the Airport as required by 
many 'high- technology' industrial uses; 

(4) Low-profile, attractive industrial buildings, 
properly set back and landscaped, could be very 
compatible with residential development to the 
north and west; and 

(5) Park and riverfront walkway develpment could still 

be secured as part of an overall development package. 


While a comprehensive scheme of development, including City-owned lands, 
could take some time to put together it is not anticipated that the 
applicant would proceed to develop under the existing M-1 zoning with 
such a review underway. The form of development presently allowed under 
the existing M-1 Industrial zoning is felt to be critical in relation 
not only to future development of the City-owned lands to the east, but 
also to the RA-1 zoned lands immediately to the north and west, and 
to the existing residences along the south side of Marine Drive. 
Should the applicant wish to proceed under the existing zoning he would 
be encouraged to proceed with high quality industrial uses on his 
land, but with a form of development which would ensure compatibility 
with the surrounding area, at the same time providing public a cess along 
the Fraser River. 
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STANDING COMMITTEE OF COUNCIL 

ON TRANSPORTATION 3 

DECEMBER 17, 1970 

Clause 2 Continued 

"I recommend that the Vancouver City Council advise 
the Regional District that they favour the immediate 
establishment by the Provincial Government and the 
G.V.R.D. of a Transportation Authority, with 
functions and powers similar to the Toronto Transit 
Commission. Provision must be made for coordination 
between mass public transit and highway planning." 

The Committee also had before it a letter of December 10th, 1970, 
from the Chairman of the Town Planning Commission, which attached 
a statement of the Chairman of the Town Planning Commission re 
the establishment of a Transportation Commission for the Greater 
Vancouver Regional District. 

At the last meeting of the Committee, while considering the third 
recommendation of the Chairman, the Committee requested further 
information on the present powers and authority of the Toronto 
Transit Commission. Under date of December 16th, the Board of 
Administration submitted a report prepared by the Corporation 
Counsel for the information of the Committee, detailing the 
present powers and authority of the Toronto Transit Commission. 

Present at the meeting was the Chairman of the Town Planning 
Commission, who spoke in support of the proposal of the Town 
Planning Commission for the establishment of a Transportation 
Commission in the Greater Vancouver Regional District. 

Your Committee discussed this matter, at some length, noting 
information supplied to the Committee concerning proposals which 
will be made in the immediate future. 

As a result of the discussion, your Committee 

RESOLVED that action on the matter be deferred to a later date, 
subsequent to discussions among His Worship the Mayor, the 
Chairman of the Town Planning Commission, the Chairman of your 
Standing Committee on Transportation and other officials as 
required. 

The meeting then adjourned. 


FOR ADOPTIO:; SEE PAGE(S) 


RECOMMENDATION : 


The Director of Planning recommends: 


(A) That this rezoning application be refused; 

(B) That the Director of Planning, in consultation 
with the Economic Development Officer, the City 
Engineer and the Marpole Citizens' Planning 
Committee and property owners, report back to 
Council on appropriate uses for this site, adjacent 
City owned lands and other privately owned lands 

in the vicinity, such possible uses to include 
high quality industrial development, office, public 
park, waterfront walkway and other uses." 
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MANAGER'S REPORT 


D 


DATE February 15, 1979 


TO: 


VANCOUVER CITY COUNCIL 


SUBJECT : 


121 West 5th Avenue - Mrs. Edna Spreckley 


CLASSIFICATION: 


RECOMMENDATION 


On January 9, 1979, Council approved the recommendation of the City 
llanager contained in his report of January 5, 1979, which was: 

"That the registered owner or her agent of the above property be 
requested to appear before City Council and show cause why the 
objects stored on the site at 121 West 5th Avenue should not be 
declared a nuisance under Section 32 4A of the Vancouver City 
Charter. " 

'i!he Director of Permits and Licenses reports as follows: 

"The City Manager advised Mrs. Edna Spreckley, in his latter of 
January 12, 1979, of Council's January 9, 1979 motion. He offered 
to help her solve this problem in some other way rather than forc- 
ing her to confront Council and the other complainants. 

Representatives of both the Manager's office and the Department of 
Permits and Licenses met with her on two separate occasions and offered 
her the services of volunteer help to clean up the front and rear 
yards and to cut up the scrap wood and place them in orderly piles 
for her use as firewood and to remove whatever she would like. At 
first she appeared to be co-operative but we were unsuccessful on 
the third attempt to confirm this arrangement with Mrs. Spreckley. 

The January 5, 1979 recommendation to have 121 West 5th Avenue 
declared as a nuisance, under Section 324A of the Charter, was on 
the basis that the adjacent property, Gabriel A. Mordo and Sons 
Ltd., of 125 West 5th Avenue, were not ^ible to obtain insurance 
' as a result of the fashion in which the property at 121 West 5th 
Avenue is kept' . After further investigation we are now advised 
that 125 West 5th Avenue is insured. 


RECOMMENDATION 

It is recommended that the show cause action against the registered 
owner of 121 West 5th Avenue be withheld, and that Mr. Kenneth 
Cristall, lawyer for the premises at 125 West 5th Avenue, be allowed 
to appear before City Council as requested by him in his letter of 
January 16th and 29th, to speak on this matter." 


Ttie City Manager RECOMMENDS that the foregoing recommendation of the 
Director of Permits and Licenses be approved. A copy of this report 
has been provided Mr. Cristall. 


FOR COUmi ACTION SEC PA6E(S) ..S.I^. 


DISTRIBUTED MONDAY 


REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


FEBRUARY 1/FEBRUARY 8, 1979 


A meeting of the Standing Committee of Council on Planning 
and Development was held in the No. 1 Committee Room, Third Floor, 
City Hall, on Thursday, February 1, 1979 at approximately 12:30 p.m* 


PRESENT 


Alderman Harcourt, Chairman 
Alderman Boyce 
Alderman Ford 
Alderman Kennedy 
Alderman Puil 


ALSO 
PRESENT 


Alderman Bellamy 
Alderman Gerard 
Alderman Little 
Alderman Marzari 


CLERK TO THE 
COMMITTEE 


M. L. Cross 


RECOMMENDATION 


1. Planning Department Annual Review 1978/79 

The Committee considered a report of the City Manager dated 
January 26, 1979 (copy circulated) forwarding the Planning Department 
"Annual Review 1978/79" (on file in the City Clerk's Office). 

Mr. R. Spaxman, Director of Planning, advised that this was the 
Planning Department's sixth annual review. He noted there are five 
primary purposes of this review: 

-* To evaluate the 1978 work program. 

«B" • To describe the major issues which should be considered 

in 1979 and the general goals and objectives of the Department. 

— To propose a work program for 1979 that allocates the 
resources available to the Department. 

^ To suggest alternative ways of allocating the resources. 

- To report on the work program following debate and approval 
by City Council. 

Mr. Spaxman pointed out that much of the work of the Department 
can only be carried out successfully with the assistance and co-op- 
eration of many City Departments. He acknowledged and thanked those 
Departments for their assistance and acknowledged the helpful co-op- 
eration and guidance of the City Manager. 

Mr. Spaxman advised that in 1978 the Planning Department started 
off the year with approval for a specific work program by City Council. 
It consisted of a total of some 259 work items. During the course 
of the year, a further 66 work items were added. Of the new total, 
258 were completed by the end of the year, 21 were being worked on 
and showing good progress, while the remainder had not been started 
or had only slight attention paid to them. 
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Clause Ho. 1 cont'd t 

Staff attended 560 public meetings after normal work hours. 
This is 150 more than the previous year. Two hundred and eighty-two 
reports (the same number as last year) were submitted to Council and 
its Committees on a wide variety of topics. There was a relatively 
small turnover in the 81 permanent staff and 33 temporary staff. 

The report contained a chart (P. 64) indicating that the 
Planning Department Budget for 1979 was $2,159,209, including the 
5% cut suggested by the Finance Committee. Mr. Spaxman circulated 
a new chart as the one included in the report was inadvertently cal- 
culated as the 1978 budget with a 5% cut. 

The corrected page indicated the 1979 Planning Department Budget, 
with the 5% cut would be approximately $2,128,687. 

Mr. Spaxman advised that the work program is set out so the 
cost of each item is shown. The program can be altered by shifting 
items of work from those that will be done in 1979 to those where 
no staff resources or money will be allocated. 

Mr. Spaxman noted that there are a very large number of questions 
to be answered in determining the work program for Planning in 1979. 
The major items at issue, particularly in the context of Council's 
wish to reduce City budgets to a minimum, appear to be the following: 

A. Has the Department identified the correct priorities in 
its proposed work program? 

B. Are the allocations of staff to jobs properly related to 
the amount of planning work which Council wishes to be 
carried out on these jobs? (e.g. Convention Centre, Stadium, 
North Shore False Creek) . 

C. Should more emphasis be given to preparing "A Plan" for 
the City? What form should a plan for the City take? 

D. Is it desirable to prepare a co-ordinated plan for the 
City Centre? 

E. How much effort should be assigned to improving the 
Zoning By-law and its related processes? What particular 
goals should be established to give direction to the Review? 

F. When and how should planning prepare for the effects on 
the community of the new L.R.T. system? 

G. Is the proposed area planning program adequate to meet the 
needs of areas of the City that have not yet received this 
service? How can resources be allocated to Hastings- Sun- 
rise and Shaughnessy, both next on the priority list? 

H. Is the City monitoring its development and the effect of 
its By-laws adequately? 

I. Is it satisfactory not to develop area policies for certain 
parts of the Central Area - say Yaletown and Robson Square? 

J. Should heritage preservation be pursued and if so how will 
the important work of achieving heritage preservation be 
carried out? 

Mr. Spaxman advised that there are many major issues that have 
not been included in the work program because of uncertainties re- 
garding timing, direction of Council, etc. L.R.T. , Convention Centre, 
Shaughnessy, Hastings-Sunrise, Airport are some which have not been 
programmed except for occasional advice or attention. 


Report to Council 

Standing Committee of CounoiX 

on Planning and Development 

February 1/February 8, 1979 (1-3) 

CiaiiBfe Ho. I cont'd ; 

Discussion of the work program by Council members followed. 
Some of the points noted were: 

Most members of Council indicated that the question of 
L.R.T. should be a top priority. 

Members of the Planning Department noted that they had 
already received letters from the Consultant requesting 
certain information regarding areas around the proposed 
transit stations. There are no staff resources to 
devote to this need. 

— The Council members were divided in their opinions with 
respect to the resources that should be allocated to the 
existing local area planning programs and the ones suggested 
for 1979. 

Heritage work, such as advising owners of heritage buildings 
on fire and building codes, etc., was considered to be a 
top priority. 

The resolution suggesting that 50% of the Gastown Planner's 
time be devoted to heritage matters necessitates a change 
in the Central Area Division work program. 

^ There were many items listed in the Central Area work program 
that were not costed — more information should be provided. 

* The Terms of Reference for the V.C.P.C. were redefined and 
they are undertaking a "goals program" for Vancouver. 

Mr. Spaxman noted the V.C.P.C. is charged with the 
responsibility of finding out what the communities want. 
If Council and the Provincial Government do not provide 
funding the V.C.P.C. cannot do this important aspect 
of communication for the City. 

— The Convention Centre is a complicated matter and it should 
be included in the Central Area Division work program — 
some members of Council felt the money and staff should be 
allocated now and not have to be added later in the year. 

Translating the Shaughnessy Goals and Plan into a workable 
By-law should be a top priority as should area planning 
work for Hastings Sunrise. 

The question of public use zoning should be considered a 
priority and consideration should be given to the areas on 
the west side of the City who are requesting planning assis- 
tance . 

- Areas other than Area Planning should be looked at if the 
Planning Department is to cut costs of the Priority A projects 
to make room for some projects that are Priority B or those 
that have not been programmed. 

$40,000 in the Central Area Budget may not be needed for 
the Downtown Parking Study. 

In the Overall Plannina Program there is $60,000 allocated 
to "resources" and "aspirations" with respect to the V.C.P.C. 
goals program. Why is this money necessary if the V.C.P.C. 
is doing the program. 

- Perhaps some of the projects relating to City land studies 
could be deleted. 


cont'd. 
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The housing program ($24,000) should be better defined. 

Does economic development planning ($22,000) fit in with 
the work of the Economic Development Officer. 

The City Manager agreed to provide information at a 
later date on how Planning and the Economic Develop- 
ment Officer are relating their activities. 

The City Manager noted that the Annual Review is a process the 
Planning Department goes through that no other Department does. 
They could react to projects as they happen or hold the line on 
projects that they already have direction from Council to under- 
take. The reason for the Annual Review is to advise Council where 
their staff resources and budget are allocated and to indicate that 
if specific projects are added to the work program, there will have 
to be a decision on what projects will not be carried out. 

A member of the Committee noted that the members of Council 
do not have a good knowledge of these projects and it would be unfair 
to pick and choose which should be Priority A. 

Another member indicated that there would be no further cut in 
the Planning Department Budget. It includes the 5% cut suggested 
by the Finance and Administration Committee. 

The Committee noted that the work programs of the Central Area, 
Special Projects and Zoning Divisions had not been considered in 
any detail. It was agreed that the discussion would be continued 
at the next meeting. 


The meeting adjourned at approximately 3:30 p.m. 


* * * * 


The meeting to continue discussion of the Planning Department 
Annual Review was reconvened in the No. 2 Committee Room, Third Floor, 
City Hall, on Thursday, February 8, 1979 at approximately 1:30 p.m., 
with the following present: 

Alderman Harcourt, Chairman 
Alderman Boyce 
Alderman Ford 
Alderman Kennedy 
Alderman Puil 

Mr. D. M. Hickley, Associate Director, Central Area Planning, 
advised that there could be some adjustments to the work program. 
Item 3, dealing with Central Area Plan Process, could be deleted 
($20,000) and other projects could be combined for further savings. 
Mr. Spaxman noted that this would not cut the Central Area Budget — 
it was being adjusted to allow for 1/2 Planner II for heritage matters. 

Mr. A. D. Geach, Assistant Director, Special Services Division, 
outlined the work that would be done by the Special Services, Graphics 
and Staff Services groups. Mr. A. Malczewski outlined the work 
of the Urban Design group. 
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Clause No. 1 cont'd : 

The Committee discussed the amount of Planning Department staff 
time spent at night meetings. Mr. Spaxman advised that the Planning 
Department staff attended 560 night meetings. He noted the demand 
on staff is extremely high but without the planning services the 
number of problems before Council would be significantly higher. 
With staff, not only from Planning but other Departments as well, 
in attendance at meetings in the various communities, some problems 
are resolved without enquiries to the Mayor and Aldermen. Several 
alternatives have been suggested such as flexible hours but this 
has not been agreed to. The ultimate alternative is not to go to 
the meetings. 

A member of the Committee suggested that the Planning Department 
be instructed to cut their overtime in half. The Acting City Manager 
pointed out that the amount of overtime claimed in 1978 was only 1% 
of the total budget amount. 

There was a lengthy discussion on the amount of planning work 
necessary in the Neighbourhood Improvement Program areas and the 
suggestion that in 1979 Area Planning work be initiated in several 
other areas. Also discussed was L.R.T. and a member of the Committee 
suggested that the Director of Planning be instructed to allocate 
an additional member of his staff to the L.R.T. study. 

Mr. Spaxman noted that the 1978 work program and budget was 
cut 1.7% — this year the 1979 work program has included a 5% cut. 
Whichever way the work program is adjusted it will cause Council 
members concern as they have varying ideas of which projects should 
be Priority A. If Council wants an additional person on L.R.T. it 
should give the Department the money to hire someone. 

The Acting City Manager noted that it would be difficult to 
find the areas to adjust that would not affect the program drastically. 
In the next month the City will know more about some of the major 
issues — perhaps the discussion should be deferred until the officials 
can come back with what kind of resources will be needed. 

Mr. Spaxman advised that adjustments had been made to the work 
program as suggested at the previous meeting as follows: 

- In order to provide a 50% of a Planner II for heritage, 
some Central Area work on L.R.T., Open Space and Policy 
Development had been cut. 

- With respect to development control improvements, current 
reviews can be carried out but it is uncertain what resources 
will be available when the study reviews are completed. 

^ The work related to the V.C.P.C. Plan for the City would be 
in the Overall Planning and Central Area Planning Budgets — 
some Central Area work and some printing costs would be cut. 

Additional resources are needed if L.R.T. proceeds. 

For the Convention Centre, an urban designer with assistance 
from Central Area would be allocated — some view analysis, 
urban design work and direction, would be cut. 

- For Hastings-Sunrise and the Stadium proposal, additional 
resources would be required. 

For Shaughnessy, 50% of a Planner I could be allocated but 

you would loose some resources for Champlain Heights ($10,000), 

Jellicoe Street end ($5,000) and Grandview/Slocan ($9,000). 


333 


Report to Cemfteli 

Standing Cominittee of Council 

on Planning and Development 


Clause No. 1 cont'd ; 

«• There would be no work done on the Airport, Fraser River 
Estuary Study or Energy Conservation. 

For minimum service to the West Side planning services, 
resources allocated to Downtown-Eastside health clinic 
work would be dropped. 

Members of the Committee agreed that the Priority A items 
listed in the "Annual Review", with the adjustments suggested by 
the Director of Planning should be approved. 

Mr. Spaxman reiterated that there were no staff resources at 
the present time for L.R.T. or the Stadium complex and adjustments 
would have to be made later. 

RECOMMENDED 

A. THAT the Planning Department "Annual Review 1978/79" 
be approved subject to the amendments suggested by the 
Director of Planning. 

B. THAT the Director of Planning report back to the Committee 
on appropriate priority adjustments and timing to address 
the L.R.T. question. 


The meeting adjourned at approximately 3:00 p.m. 


* t * * 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


FEBRUARY 8, 1979 


A meeting of the Standing Coiranittee of Council on Community Services 
was held on Thursday, February 8, 1979, in Committee Room No. 1, 
Third Floor, City Hall, at approximately 1:30 P.M. 


Present ; Alderman Rankin, Chairman 
Alderman Bellamy 
Alderman Gerard 

Absent ; Alderman Little 
Alderman Marzari 

Committee Clerk: H. Dickson 


Adoption of Minutes 

The Minutes of the Community Services Committee meetings of Thursday, 
January 11, and Thursday, January 25, 1979, were adopted. 

Recorded Vote 

Unless otherwise indicated, votes of the Committee on all items 
are unanimous.. 


RECOMMENDATION 

1. Immigrant Services Centre Funding 

The Committee had before it for consideration a Manager's 
report da!ted December 27, 1978 (copy circulated) in which the 
Director of Social Planning and the Medical Health Officer reported 
on the operation of the Immigrant Services Centre at 8165 Main 
Street which assists immigrant people with their questions, 
concerns and problems in adjusting to Canadian lifestyles. 

The report detailed the various programs operated at the 
centre and contained a proposal for a 1979 budget to be cost- 
shared between the Federal and City Governments. The report 
recommended approval of continued funding for the nine months of 
1979 commencing April 1st. 

Appearing before the Committee on this matter were a repre- 
sentative from the Social Planning Department, the co-ordinator 
of the Immigrant Services Centre and a nurse and Police sergeant 
involved with the operation of the centre. 

The representative for the Social Planning Department spoke 
to the report briefly, and following discussion, it was 

RECOMMENDED 

A. THAT Council approve the continued funding of a 
full-time Public Health Nurse and Health Aide 
Interpreter in the amount of $30,512.00. 

B. THAT Council approve the other operating costs of 
the Immigrant Services Centre for which the City 
has been responsible since its inception in the 
amo\int of $23,206.00. 

C. THAT recommendations A and B be approved subject 
to the continued participation of the Federal 
Government at least at its present level of cost 
sharing. 



Gostltiued t K « 
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D. THAT the Social Planning Department continue 
its negotiations with the Secretary of State 
and the Ministry of Human Resources on behalf 
of the City for a cost sharing involvement in 
the operating costs of the Immigrant Services 
Centre . 


2 . Teenage Discotheque - 1351 West Broadway 

On January 11, 1979, the Committee tabled a Manager's report 
on the application for a teenage discotheque at 1351 West Broadway 
pending further information from staff regarding the experience of 
other municipalities with such establishments. 

The Committee had before it for consideration this date a 
Manager's report dated February 1st, 1979 (copy circulated) in 
which the Director of Permits & Licenses reported further on the 
application and enclosed the followir g report from the Police 
Departr 3nt : 


'We have discussed this subject with police in the five Lower 
Mainlud municipalities which have 'Teen Discos'. These cure 
Burnaby, Coquitlam, Surrey, North and West Vancouver. 

The original Teen Disco was called 'Bumper's' and operated in 
Bumadjy without difficulties for some time. A change in memagment 
resulted in such a drastic increase in drug eind liquor problems-, 
the premises were eventually closed down. 

Those currently in business have such rules as-strict dress code, 
require photo identification and proof of age, patrons not allowed 
in/out privileges, no lic[uor or drugs on or near premises, and 
actively co-operate with police in dealing with any problems inside 
or outside the premises. 

It is quite evident from the reports we received that a successful 
Teen Disco operation depends entirely on the attitude and conduct 
of management . ' 


A staff sergeant from the Police Department and Mr. Ken 
Armstrong of Permits & Licenses Department appeared before the 
Committee on this matter. 

During discussion it was noted that the successful operation 
of such establishments is dependent upon the capability of the 
management. 

The Police spokesman said the department has no objection 
and added there had been no problems in outlying areas with 
these types of discotheques. 

Following discussion, it was 

RECOMMENDED 

THAT the application of Mr. John Jackson to operate 
a teenage discotheque at 1351 West Broadway be 
approved, subject to the applicant complying with 
all City by-laws. 

(Alderman Gerard opposed) 


CITY OF VANCOUVFJR 


REGULAR COUNCIL MEETING 

A Regular Meeting ol' the Council of the City of Vancouver 
was held on Tuesday, January 12, 1971, in the Council Chamber at 
approximately 9:30 A.M. 

PRESENT : His Worship the Mayor 

Aldermen Adams, Bird, Calder, Hardwick, 
Linnell, Phillips, Rankin, 
Sweeney and Wilson 

ABSENT : Alderman Broome (on Civic Business) 

CLERK TO THE COUNCIL : R. Thompson 

PRAYKR The proceedings in the Council Chamber W(n-o opened with 
prayer . 


INAUGURAL MEETING 

His Worship the Mayor advised that in view of the inclement 
weather. Inaugural arrangements for today have been cancelled and 
Inaugural procedures will be held on January 19th, at the Regular 
meet i ng . 

'IN CAMERA' MEETING 

The Council agreed to an 'In Camera' meeting later this 

day. 

ADOPTION OF MINUTES 

MOVED by Aid. Adams, 
SECONDED by Aid. Linnell, 

T.IAT the Minutes of the Regular Council meeting (including 
'In Camera'), dated January 6, 1971, bo adopted. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Bird, 
SECONDED by Aid. Linnell, 

T.IAT this Council resolve itself into Committee of the Whole, 
His Worship the Mayor in the Chair. 

- CARRIED 


REPORT REFERENCE AND UNFINISHED BUSINESS 

Woodwards Parking Garage: 
Overpasses 


The Board of Administration, under date of December 30, 1970, 
submitted a report of the City Engineer in respect of Woodwards 
Parking Garage enlargement and construction ol' overpasses, one of 
which, over Abbott Street, would include merchandising space. 
The recommendations of the City Engineer, recommended by the Board 
of Administra*tion, are as follows: 

"(a) That detailed plans satisfactory to the City Building 
Inspector, Fire Chief and City Engineer bo submitted. 
(It is my intention to request the Technical Planning 
l^oard to have their design panel advisee on the appearance 
I'ealurt^s of the structure over Cordova Street.) 

(b) That construction and maintenance ol' the structurt>s be 
in accordance with all City Hy-laws and satisfactory to 
the City Building Inspector, Fire; Chic;!' ami City 
Kng i n(H^r . 

((•) Tliat tlio owner provide illumination of tlu> c-overed portion 
of the street, satisfactory to the City Kngineer; 


eont ' ti . 
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3. Liquor Permit Application - 3680 East Hastings 
Development Permit Application No. 82854 

The Committee had before it for consideration a Manager's 
report dated January 25, 1979 on the application of architect 
A. W. Gray for Development Permit Application No. 82854 at 3680 
East Hastings Street, in which the Director of Planning reported 
as follows: 

"The above noted Development Pennit Application has been filed 
to use a portion of the main floor as a cabaret. ' 

This development is situated at the south-west corner of 
Hastings Street and Boundary Road. 

The proposed cabaret will provide an assembly area of 
approximately 1300 sq. ft., with a maximum seating capacity 
of 139 seats. 

The applicant has advised that the cabaret, to be located in 
the new building now under construction, will be a continuation 
of the cabaret ("Diamond LiTs") existing in the previous build- 
ing prior to demolition. 

The Chief Inspector, Liquor Control and Licensing Branch, has 
confirmed that the cabaret's license has not expired and would 
be regarded as a continued use. 

No complaints have been received from the Health Department. 
The Police Department has recommended favourable consideration. 

The Director of Planning is prepared to approve this Development 
Permit Application but before making a final decision, is referring 
the application to City Council through the Standing Committee on 
Community Services for consideration of the new liquor outlet. " 


A representative of the Planning Department appeared before 
the Committee on this matter and pointed out during discussion 
that the new operation will be under the same management as the 
cabaret which formerly existed at this location and that there 
were no problems encountered with the previous operation. 

Following discussion, it was 

RECOMMENDED 

THAT the Director of Planning be advised that Council 
has no objection to the issuance of Development Permit 
Application No. 82854 to architect A. W. Gray to use a 
portion of the main floor at 3680 East Hastings Street 
as a cabaret. 


4 . Rooming House at 634 East Georgia Street 

The Committee had before it for consideration a Manager's 
report dated January 16, 1979 (copy circulated) in which the 
Director of Permits & Licenses, in accordance with the recom- 
mendation of the Committee on November 30, 1978, reported on 
discussions held with the owner of 634 East Georgia Street 
regarding upgrading the building to an acceptable safety standard. 

In the report, the Director of Permits & Licenses suggested 
that "phase 1" requirements to provide an adequate exit system 
should be completed within twelve months and that the remaining 
necessary renovations ("phase 2") be held in abeyance until the 
report to the Committee from the Downtown Housing Implementation 
Committee. 


Continued • k- i- 
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During discussion, the Director of Permits & Licenses, in 
response to the Committee, advised that the owner has met all 
requirements of Health and Fire regulations and that the owner 
had advised him the major problem of providing a fire escape 
would be completed within one month. 

The Committee felt, however, that twelve months was too 
long a time period for the phase 1 work to be completed. 

Following discussion, it was 

RECOMMENDED 

THAT Mr. H. Killam, owner of 634 East Georgia Street, 
be advised that phase 1 of the upgrading required at 
his building at 6 34 East Georgia Street be completed 
within three months; 

FURTHER THAT phase 2 be held in abeyance until the 
Community Services Committee has considered the report 
from the Downtown Housing Implementation Committee. 


5 . Nursing Home Facilities 

The Committee had before it for information a Manager's 
report dated December 29, 1978 (copy circulated) in which the 
Medical Health Officer, responding to recommendations from the 
Community Services Committee meeting of November 9, 1978, 
reported on the present staffing of the Community Care Facilities 
Licensing Office and a general overview of nursing home facilities 
in the City. 

Following consideration, it was 

RECOMMENDED 

THAT the Manager's report dated December 29, 1978, 
on nursing home facilities in the City of Vancouver, 
be received. 


6 . Community Living Boards 

The Committee had before it for information a Manager's 
report dated January 16, 1979 (copy circulated) in which the 
Medical Health Officer, responding to a recommendation from the 
Community Services Committee meeting of February 9, 1979, 
reported on the operations of Community Living Boards which 
have been commissioned by the Minister of Human Resources to 
manage a system of community placement for mentally retarded 
children and adults most of whom are now in Woodlands School. 

In the report, the Medical Health Officer concluded that 
the Community Living Board should be complimented on its approach; 
that it has undertaken an extremely difficult task and is pro- 
ceeding slowly and carefully. 

Following consideration, it was 

RECOMMENDED 

THAT the Manager's report dated January 16, 1979, 
on Community Living Boards, be received. 

i 
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7. Family and Juvenile Court Committee - 
Annual Report 


The Committee had before it for consideration the annual 
report to City Council from the Vancouver Family and Juvenile 
Court Committee (copy circulated) which pointed out a number 
of by-law infringements in the building at 2625 Yale Street, 
leased from the City by the Province as a Family and Juvenile 
Court, have not yet been corrected. 

The annual report also noted no information has been made 
available to City Council or the Family Court Committee by the 
Attorney-General's office regarding the Attorney-General's 
announcement in the Spring of 1978 that a new Family Court would 
be built at 12th Avenue and Cambie. 

Members of the Family Court Coiranittee appeared before the 
Committee in connection with the annual report, but it was the 
feeling of the Community Services Committee that it should 
discuss with representatives of the British Columbia Buildings 
Corporation both matters - the lack of compliance with City 
by-laws at 2625 Yale Street and the proposed new Family Court 
at 12th Avenue and Cambie. 

The Chairman reminded those present that this matter has 
been of concern to City Council for a considerable period of 
time and that as far back as January 24, 1978, a motion had been 
introduced at Council that the Province be given thirty days 
notice to vacate 2625 Yale Street. 

Following discussion, it was 

RECOMMENDED 

THAT the annual report from the Family and Juvenile 
Court Committee be deferred for one week and repre- 
sentatives of British Columbia Buildings Corporation 
be invited to attend the next meeting of the Community 
Services Committee to discuss compliance with City by- 
laws of 2625 Yale Street and the proposed new Family 
Court facilites at 12th Avenue and Cambie. 


The meeting adjourned at approximately 2:00 P.M. 


* t -# «■ 4-. 
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STANDING COMMITTEE OF COUNCIL 
ON 

TRANSPORTATION 


February 8, 1979 


A meeting of the Standing Committee of Council on 
Transportation was held on Thursday, February 8, 1979, in the 
No. 1 Committee Room, third floor. City Hall, at approximately 
3:40 p.m. 


PRESENT! 


ALSO PRESENT: 
COMMITTEE CLERK: 


Alderman W. Kennedy, Chairman 
(Clauses 1 and 2) 
Alderman D. Bellamy 
Alderman H. Boyce 
Alderman M. Harcourt (Clause 3) 
Alderman H. Rankin 

Mayor J. Volrich (Clause 3) 

J . Thomas 


RECOMMENDATION 

1. Cancellation ef Bus Stop - Oak at 58th Avenue 

Consideration was given to a City Manager's Report 
dated January 29, 1979 (circulated), in which the City Engineer 
recoinnen^ed that a bus stop on the east side of Oak Street 
at 58th Avenue be cancelled. 

The City Engineer reported that a citizens request 
referred through the Marpole Local Area Planning Office 
initiated a survey of bus stops on Oak Street, which showed 
the stops at 57th and 59th Avenues provided good service for 
the school, hospital and community centre in the area, while 
the stop at 58th Avenue served no particular purpose. Removal 
of the 58th Avenue stop _would improve bus stop spacing in the 
area and encourage transit patrons to cross Oak Street at the 
adjacent light-controlled intersections. 

'recommended 

THAT the bus stop on the east side of Oeik Street 
at 58th Avenue be cancelled. 


2 . Improvements to Nanaimo Street - 29th to 34th Avenues 

The Court of Revision on December 7, 1978, did not approve 
a Local Improvement Project for the installation of pavements 
and curbs on Nanaimo Street between 29th and 34th Avenues, and 
instructed officials to report back on future plans for Nanaimo 
Street, and the Knight/Kingsway area. 

In a City Manager's Report dated January 26, 1979 
(circulated) , the City Engineer discussed the role of Nanaimo 
Street, the need for improvements and extension to the south, 
and traffic situations which might arise in other areas of 
Nanaimo Street, was not developed. 
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The report pointed out the Local Improvement Project 
involved a total of 66 registered owners - 64 residences and 
two businesses. Objections were filed by 20 owners at the 
December Court of Revision, equivalent to 30 per cent of the 
registered owners; 3 half signatures were also filed. The 
majority of single family home owners did not object. The 
City Engineer recommended that the Court of Revision motion of 
December 7, 1978, be rescinded; that the project be undertaken 
and the City's share of the cost ($411,920) be approved in 
advance from the 1979 capital budget; and that Nanaimo Street 
from 29th Avenue to 34th Avenue be designated a "thoroughfare". 

The report made particular reference to cost-sharing 
available under the Provincial Revenue Sharing Program and 
advised that with this new source of funds Council had 
established a policy of reducing the owners ' share of the costs 
for projects on arterial streets. This benefit could be 
extended to the Nanaimo Street home owners . 

Mr. D. Rudberg, Assistant City Engineer, Traffic Division, 
advised the question of left turn bays at Knight/Kingsway , 
raised at the Court of Revision, was considered a departmental 
priority, but there was no right-of-way at present to enable 
this project to go forward. Further reports would be submitted 
on the need to create building lines on Knight Street and 
Clark Drive, to permit future construction of turning bays 
at a number of locations . 

The Committee was advised that Mr. Chu, an objector at 
the Court of Revision, had nov; advised he had now reached 
agreement with the City on property acquisition and modifcation 
to his house. 

Following discussion, it was 

RECOMMENDED 

A. THAT the motion of Council of December 7, 1978 
be rescinded and that the project for pavements 
and curbs on Nanaimo Street from 29th Avenue to 
34th Avenue (452/1) be undertaken, and that the 
City's share of the cost ($411,920) be approved 
in advance from the 1979 Basic Capital Budget; 
and, 

r 

B. THAT Nanaimo Street from 29th Avenue to 34th 
Avenue be designated as a "thoroughfare" for 
the purposes of Part I of the Local Improvement 
Procedure By-law, and that $5441 for the 25 per 
cent reduction to the Residential Property 
Owners ' share be allocated from the balance of 
Provincial Revenue Sharing 148-8251. 

« ft- # '4 


At this point. Alderman Kennedy left the meeting and 
Alderman Bellamy assumed the Chair. 


3. Status Report - Transit Operations 

Mayor Volrich was present for the discussion on the City 
Manager's Report dated February 2, 1979 (circulated), in ^ich 
the City Engineer reviewed various transit issues now under 
study and examined proposals for transit improvements. 
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The City Engineer reported that in previous years, the 
transit system for the Lower Mainland was planned, financed 
and operated by B.C. Hydro. Any requests for new service or 
modifications to the existing service levels were directed to 
B.C. Hydro for evaluation. Hydro would make decisions, in 
consultation with the City, on the various proposals, subject 
to Council approval for new routes and bus stops. With the 
advent of the Urban Transit Authority Act and the implementation 
of the Act on April 1, 1979, transit services and financing will 
become a shared Provincial/Regional/Local responsibility. 

The report examined the following three issues which would 
help identify the most appropriate levels of existing transit 
services as well as developing a method of evaluating new service 
proposals : 

Issue No. 1 - What is the most appropriate level of 

transit service for the Lower Mainland? 

Issue No. 2 - What specific new routes, improvements, 
or cutbacks should be incorporated into 
the transit system? 

Issue No. 3 - What kind of commitment should be given 
to the replacement of the trolley fleet? 

The City Engineer suggested Council should transmit a priority 
listing of the various requests for transit service improvement 
to the UTA and GVRD. This would assist in the evaluation of 
each request for inclusion in the first and subsequent annual 
Operating Agreement. 

A proposed transit improvement package was submitted listing 
the order of priorities in the following major categories: 

A. Ntw Sfetvleea 

1. Fr«eBuB established u a regular transit route. 

2. Regular service to False Creek, Granville Island and Vanier Park with 
connections to the downtown. 

3. Georgia Street local service to Stanley Park and elimination of Chilco Loop 

4. 25 th Avenue cross town route. 

5. 1st Avenue route. 

B. Route Hodlfications 

1. Review of service- levels on the entire system relative to peak hour, base 
period and weekend/night services. 

2. Analysis of overhead system and trolley services to Improve service and 
Identify capital replacement needs. 

3. Utilization of the Lalng Bridge by Richmond services. 

4. Review of Broadway service to achieve Improved load factors and service 
connections between Broadway/Falrvlew Slopes to downtown. 

5. Improved express bus service for Vancouver residents. 

6. Review of Hastings corridor services. 

C. Route Extensions 

1. Revision of downtown services to provide Improved circulation and service 
into the West End. 

2. Service extensions into Champlaln Heights. 

3. Investigate extensions to UBC along Broadway and 4th Avenue routes. 

4. Klngsway service extension Into Bumaby MetroTown. 

5. Extension of Broadway service into Brentwe^d Shopping Centre. 


.../4 
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D. other 

1. Adoption of transportation for the handicapped as a custom transit service. 

2. Revision of fare policies Incorporating such factors as zone fares, discount 
fares, transfer Improvements, etc. 

3. Improved special services to major events. I.e. PNE. 

4. Evaluation and Implementation of bus priority measures. 

5. Improved passenger Information procedures. 

6. Evaluation of new equipment purchases such as articulated buses. 

Following an extensive review of the Manager's Report, 
Committee members questioned the City Engineer and Assistant City 
Engineer, Traffic Division, on a number of issues, including the 
following: 

■* 25th Avenue Crosstown Proposal 

Mayor Volrich advised he did not feel it should 
be assumed the 25th Avenue route will be implemented - 
it was a very contraversial issue. He inquired what 
the City was prepared to do before the matter was 
advanced to the UTA. 

Alderman Rankin stated there were no alternatives 

to 25th as a crosstown route between Broadway 

and 41st Avenue because of the lack of through streets. 

Alderman Boyce recalled the 49th Avenue service had 
been subject to great opposition by residents along 
the route, but was now accepted as a vital link in 
the transit system. She requested staff prepare a 
statistical analysis of the 25th Avenue route. 

Mr. Curtis stated earlier discussion by Council on 
the 25th Avenue bus proposal generated over 200 
letters in opposition. The matter was not pursued 
because Hydro indicated it was a low priority and 
equipment was not available. He agreed to report 
back on this matter. Mr. Rudberg noted cost of 
implementing this service was estimated in the 
$800,000 to $1 million range. 

Smaller Vehicles on Marginal Routes 

Alderman Rankin referred to the need to encourage 
ridership as an additional source of income rather 
than cutting back service with a resultant falling 
off in patronage. He asked whether it was feasible 
for smaller transit vehicles to operate in marginal 
areas . 

Mr. Rudberg advised route costs varied considerably - 
from 18'f per passenger for the FreeBus to $10.00 
per passenger on marginal routes . This was the type 
of data the Traffic Division was gathering. For 
smaller vehicles, costs were primarily for labour 
and these costs remained the same for large or small 
vehicles. However, small buses were more costly 
because maintenance and parts costs were higher. 
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- Stanley Park Service 

The Committee was advised it was proposed to eliminate 
the Chilco Loop and bring buses into Stanley Park 
under the Overpass thus enabling park visitors to park 
their cars uptown, bus to the Park and connect with 
a round-the-park bus service. 

Alderman Boyce requested further details on this 
proposal and its relationship to the Harbour Park site. 

— Bus Fleet Requirements 

Alderman Harcourt referred to statements in the 
report dealing with the replacement of the Trolley 
fleet, 250 vehicles now 30 years old. B.C. Hydro 
was recommending a commitment be given to replace 
the fleet and Alderman Harcourt questioned whether 
replacement costs would be dumped on the City in the 
next two years. Many of the trolleys were in such 
poor shape there was a real danger of "hot" buses, 
insulation was starting to create serious problems 
and many could not operate in snow, others shorted 
out in rain. Alderman Harcourt felt strong represent- 
ations should be made to the Provincial Government 
and staff be requested to look into the matter and 
report back as quickly as possible. 

Mayor Volrich commented that the UTA staff were 
already investigating. The matter had come before 
the UTA Board and there had been assurance that the 
buses posed very little risk. 

Following further discussion, it was 
RECOMMENDED 

A. THAT the transit improvement package contained 
in the City Manager's Report dated February 2, 
1979, be transmitted to the GVRD and UTA for 
review and possible incorporation in the first 
annual Operating Agreement. 

B. THAT the UTA be requested to give serious consideration 
to the condition of the trolley bus fleet operating on 
Vancouver streets. 


« * « * * 


The meeting adjourned at approximately 4:20 p.m. 


fO!3 COUHCli kam see PAGE(S).3£i. 


STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


FEBRUARY 8, 19 79 


A meeting of the Standing Committee of Council on Finance and 
Administration was held on Thursday, February 8, 1979, at approxi- 
mately 3:30 p.m., in Committee Room No. 3, third floor. City Hall. 


PRESENT : Alderman Puil (Chairman) 
Alderman Ford 
Alderman Gerard 
Alderman Little 
Mayor Volrich 

ABSENT : Alderman Marzari 

COMMITTEE 

CLERK : G. Barden 


RECOMMENDATION: 


1. Preliminary Report on the 

1979 Operating Budget Estimates 

The Committee considered the attached Manager's report dated 
February 1, 1979 wherein the Director of Finance gave a prelimi- 
nary report on the 1979 Operating Budget Estimates. The 1979 
Revenue and Expenditure estimates submitted by Civic Departments 
and Boards are summarized in the report and show, in total, estima- 
ted revenues of $183,292,178 and estimated expenditures of 
$185,932,906. The excess of expenditures over revenues, which 
amounts to $2,640,728 is the present budget deficit before any 
adjustment to the tax levy, and before the detailed review of depart- 
mental sulxnissions and other budget detail. The Provincial Govern- 
ment restrictions alter the effect of this picture, as described in 
the attached Manager's report. 

At this point in time, the following reflects officials' under- 
standing of the regulations as they affect the City of Vancouver. 

(a) The 1977 and 1978 revenue fund surpluses are to be 
brought into revenue for 1979. 

(b) The 1979 general purposes mill rate is not to exceed 
the 1978 mill rate. 

(c) The 1979 operating budget (excluding Sewer, Water, 
and Debt Charges) is not to increase by more than 5% 
over the final budget for 1978. 

In Appendix "A" to the Manager's report, the preliminary bud- 
geted expenditures are summarized in a form that separates those 
items which are subject to the Provincial 5% budget limitation. 
The following is a summary of the analysis: 
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1978 Final Budget (per limitations) $ 136,209,606 
Add: 5% allowable increase 6,810,480 

1979 Allowable Budget 143,020,086 
1979 Preliminary Budget 146,832,088 

1979 Budget Reduction Required $ 3,812,002 


In comparing the budgeted excess of expenditures over the 
Provincial limitations of $3,812,002, to the current budget deficit 
of $2,640,728, it is evident that not only will the budget deficit 
have to be eliminated, but expenditures will have to be reduced an 
even further $1,170,000 in order to meet the Provincial limitations. 
This would produce a budgeted surplus of $1,170,000. It was repor- 
ted that as the City cannot budget for a surplus, the Finance 
Committee will want to consider whether the surplus will be elimina- 
ted through a reduction in the Mill Rate, or a reduction in the 
Business, Tax, or both. 

It was noted that the Budget Review Committee will review the 
Operating Budget Estimates with the Department Heads and Boards 
following the guidelines set out in the recommendations in the 
Manager's report. Subsequently, the Finance Committee will receive 
the Interim Budget which would contain the preliminary budget, plus 
adjustments, recommendations of the Budget Review Committee, and 
other analysis of departmental operations. The Finance Committee 
has scheduled three meetings for detailed review of the depart- 
mental budgets in April. 

Following further discussion, it was 
RECOMMENDED 

A. THAT the Manager's report be received for information, 
and 

B. THAT the City Manager and Director of Finance be instruc- 
ted to meet with Department Heads and Boards to review 
the 1979 Operating Budget as submitted and 

(i) To make such reductions in the basic Operating 

Budget Estimates as necessary so that the budgets, 
as adjusted, provide only funds required to main- 
tain current standards of service as approved by 
Council . 

(ii) To eliminate all requests for increases in 

standards of service from the Supplemental Budget 
Estimates, allowing only those items considered 
essential to meet increased volumes of work or 
items which would clearly increase the operating 
efficiency of the Department or Board. 

(iii) Report all adjustments to the Budget during reviews 
to the Committee on Finance and Administration. 

C. THAT no funds be transferred from the Sinking Fund or 
the U.S. Premium Liability Reserve to the Operating 
Budget for 1979. 

D. THAT the City Manager and Director of Finance report, 
as part of the budget reporting process, to Finance 
Committee on options necessary to reduce expenditure 
estimates to meet the Provincial budget limitations. 


^ ^ 528 

Regular Council. January 12, 1971 2 

RPJPORT REFERENCE AND UNFINISHED BUSINESS (cont'd ) 

Woodwards Parking Garage: 
Overpasses (cont'd) 

(d) That the owner bear the cost of any alterations to 
utilities necessitated by any of these installations; 

(e) That no advertising matter be put on the structures; 

(f) That, relative to the structures over the lane, an agree- 
ment be entered into satisfactory to the Corporation 
Counsel and City Engineer, and in accordance with the 
Encroachment By-law. Annual rental to be 50<;i per square 
foot of floor area as provided in the By-law. 

(g) That, relative to the structure over Cordova Street, a 
lease agreement be entered into, satisfactory to the 
Corporation Counsel and City Engineer providing for the 
following : 

(1) Rental to be $1.00 per square foot of street occupied 
per annum plus an annual amount in lieu of improvement 
taxes. Rental period to commence on date of agreement. 

(2) Rent to be reviewed at the start of each succeeding 
five (5) year period. 

(3) City to retain the right of one (1) year's notice of 
cancellation if the structure is no longer in use or if 
removal is required for civic purposes. 

(4) Lessee to indemnify the City from all damages, 
lawsuits, etc. 

(5) Term of agreement to be 30 years. 

(6) Lessee to remove structure at end of term of agreement 
or upon prior cancellation. Removal to be at no cost to 
the City. If lessee fails to remove structure, City may 
remove it and charge cost to lessee." 

A detailed explanation was given to Council by the officials 
following which it was, 

MOVED by Aid. Bird, 

THAT the foregoing recommendations be approved. 

- CARRIED 

MOVED by Aid. Rankin, in Amendment, 

THAT the rental of $1.00 per square foot as proposed^ be 
changed to read $1.50. 

- LOST 

(The motion of Alderman Bird was put and carried) 


COMMUNICATIONS OR PETITIONS 

1 . Meeting on Inter-Governmental Relations 

MOVED by Aid. Wilson, 

THAT, pursuant to request from Mayor Ivor Dent of Edmonton, 
Alderman Phillips be authorized to attend the meeting on January 21, 
1971, in Edmonton, of the Joint Municipal Committee on Inter- 
Govcrnmental Relations. 


- CARRIED 
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2 . Business Tax Rate Change for 1979 

The Committee considered the attached Manager's report dated 
February 1, 197 9 wherein the Director of Finance reported that the 
City has two major tax revenue sources, being the property tax 
and the business tax. Both tax sources are dynamic in that the 
tax base for both is growing with inflation in real estate values 
and with new construction. The tax rate for business taxes is ad- 
justed only on a periodic basis and the last adjustment was in 
1973 at which time it was increased from 8hi to 9^5%. The tax rate 
for general purposes property taxes is adjusted on an annual basis 
to reflect the residual revenue requirements necessary to produce 
a balanced budget. The purpose of the Manager's report is to raise 
for consideration whether the tax rate for business taxes should be 
adjusted for 1979. 

The Manager's report outlines the business tax profile, 1979 
business tax assessments, objectives for business tax, possibility 
of a business tax rate reduction and effects of possible business 
tax rates. 

In the 1979 Preliminary Operating Budget, it was reported that 
the preliminary budget deficit for the City is $2,640,728. It was 
also reported that the City must reduce expenditures by $3,812,002. 
in order to meet the Provincial 5% budget limitation. Based on 
current projections of revenue (which assume no change in the mill 
rate or business tax rate) , the City will have a surplus of 
$1.17 million after the Provincial limitations have been met. It 
should be noted that these revenue estimates may change prior to 
the final budget, especially when more information is available 
regarding the 1978 Surplus on Revenue. However, this surplus will 
have to be eliminated and the most likely methods would be to reduce 
business taxes or general purposes property taxes, or both. 

It would, therefore, be possible to reduce the tax rate for 
business tax in 1979. However, it should be noted that the 
decrease in rate considered possible would still mean that the total 
revenue collected in 1979 from business tax would increase over 
1978 and it would be unlikely that any business would experience 
a tax reduction in 1979 over 1978 unless its area of activity were 
experiencing a decline and its rental value had declined or 
remained unchanged. 

A change in the business tax rates could be expected to have 
the approximate effects on business tax revenue shown in the 
following table. 


ESTIMATED CHANGE IN REVENUE 
FROM BUSINESS TAX 
UNDER VARIOUS BUSINESS TAX RATES 


TAX RATE 


BUSINESS 
TAX REVENUE 


% CHANGE 
OVER 1978 


BUSINESS SHARE 
OF BUSINESS 
TAX & GENERAL TAX 


9*5% 

9 % 


$21,652,000 
21.145,000 
20,504,000 


+ 9.2 
+ 6.6 
+ 3.4 


54.4% 

54.2 

53.9 
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The rate changes shown make only a small difference in the 
share of City tax revenues paid by business but the rate of increase 
in business tax between 1978 and 1979 could be cut back signifi- 
cantly. Nine percent is the lowest rate considered because it 
means a $1.1 million decrease in 1979 business tax from the level 
estimated with the present 9%% rate. This would use up the surplus 
that the present budget is contemplated to have. A 9%% rate would 
mean a $.5 million decrease in revenues over the 9*5% rate. 

During the ensuing discussion, the Committee generally agreed 
that there should be a cut in business tax rate for 1979, but 
concern was expressed about the implications of a cut of more than 
^5% on the next year's budget. 

Following further discussion, it was 

RECOMMENDED 

THAT the business tax rate be reduced from 9^5% to 9% 
for 197 9 and the Director of Legal Services be reques- 
ted to draw up the necessary amending by-law. 


The meeting adjourned at approximately 4:10 p.m. 


FOR COUNCIL ACTiOfj SEE PkGl{S)..M&lL.. 
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FEBRUARY 8, 1979 


A meeting of the Standing Committee of Council on Planning 
and Development was held in the No. 2 Committee Room, Third Floor, 
City Hall, on Thursday, February 8, 1979 at approximately 1:30 p.m. 


PRESENT 


Alderman Harcourt, Chairman 
Alderman Boyce 
Alderman Ford 
Alderman Kennedy 
Alderman Puil 


CLERK TO THE 
COMMITTEE 


M. 


Cross 


RECOMMENDATION 

1 . Shaughnessy Hospital Plan 

The Committee considered a report of the City Manager dated 
February 1, 1979 (copy circulated) in which the Director of Planning 
advises of the increasing number of enquiries related to possible 
rezonings or redevelopment of RS-1 properties in the immediate 
vicinity of Shaughnessy Hospital and the negotiating of options 
in the §00 Block West 32nd Avenue with the intent to secure 
sufficient land for rezoning for possible construction of medical 
office buildings. 

The report also outlines other projects in the Shaughnessy 
Hospital Area where preliminary planning is under way. It also 
notes that with respect to visual and traffic/parking impacts of 
the hospital itself, conditions of rezoning and of the development 
permit have been negotiated to minimize these impacts, however, 
there are no clearly defined policies dealing with impacts related 
to ancillary developament in the surrounding community. 

The Director of Planning submitted for Committee's consideration*; 

a) Maintaining single family residential development and 
not considering rezoning applications from RS-1, or 

b) Developing policies and guidelines to direct any develop- 
ment pressures in this area. 

Also before the Committee were: 

a) A petition submitted by Mr. H. Gordon-Cooper signed by 
surrounding residents stating they were opposed to rezoning 
and redeveloping the area for medical office, commercial 

or further institutional facilities. 

b) A letter dated January 31, 1979 from Mr. L. Guincher to 
the Director of Planning indicating that he intended to 
proceed with a rezoning application for medical facilities 
in due course. The letter was supported by a petition 
containing 18 names in favour of rezoning the area for 
the development of medical offices and related facilities. 

The Chairman advised that two letters had been received — one 
from the Shaughnessy Heights Property Owners ' Association supporting 


cgnt ' d . « , . 
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the first approach submitted by the Director of Planning that no 
rezoning applications from RS-1 be considered. They urged the 
Committee to honour past assurances of Council to local residents 
that impacts to the community would be minimized as much as possible. 
Another letter had been received from Mr. Guincher indicating that 
he had decided not to go ahead with a rezoning application for a 
medical building without the Planning Department's support. 

Mr. J. Smith appeared before the Committee with a petition 
containing 86 signatures opposing any further rezoning of residential 
property in the area. 

Mr. Smith noted other concerns of the residents mentioned in 
the Manager's Report: 

- The future of the Workers' Compensation Board facilities. 

- The future of the present Grace Hospital. 

- An enquiry as to the possibility of building a hotel/motel 
complex on the southwest corner of King Edward and Oak St. 

- Possible expansion of the Red Cross Centre. 

- A proposal by the Easter Seal Society to construct a hostel 
adjacent to the new Children's Hospital. This proposal has 
received neither community nor City approval. 

as well as concern that there will be an attempt to expand facilities 
on the Shaughnessy Hospital property. 

The Committee requested that the Planning Department prepare a 
report on the above concerns. 

There was a discussion with respect to what the boundaries 
would be if the Committee and Council agreed that no rezoning appli- ^ 
cations from RS-1 would be entertained. Mr. Spaxman, Director of 
Planning, indicated that the report was concerned only with the 
800 and 900 Blocks West 32nd Avenue. The Committee suggested King 
Edward to 37th Avenue, Cambie to Granville. The Acting City Manager 
suggested that the Director of Planning report back on appropriate 
boundaries . 

RECOMMENDED 

A. THAT existing single family residential development be 
maintained. 

I 

B. THAT the Director of Planning be instructed not to consider 
any rezoning applications from RS-1. 

C. THAT the Director of Planning be instructed to develop a 
policy noting that future development of the Shaughnessy 
Hospital site should conform totally to the existing ( 
CD-I By-law. \[ 

D. THAT the Director of Planning report back on appropriate 
boundaries relating to Recommendation B. 

2. V.C.P.C. Concerns re Airport Growth 

The Committee considered a report of the City Manager dated 
January 23, 1979 (copy circulated) in which the Director of Finance 
reports on a request of a member of Council that the Mayor and fake 
City's Industrial Development Officer consult with other affected 
municipalities on several matters, including the matter of airport 
expansion. 


oont*d.... 
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The Economic Development Officer forwarded letters to the 
Administrators of other municipalities enquiring if they had any 
specific concerns about the future of the Vancouver International 
Airport. 

Most other municipalities supported the position taken by the 
Vancouver Planning Commission and have indicated that we should 
contact the Federal Government to let them know of the communities' 
general position and should also involve the Greater Vancouver 
Regional District in this particular matter. 

The summary of the responses from the municipalities is attached 
as Appendix I to the report of the City Manager dated January 23, 1979. 

RECOMMENDED 

THAT the report of the City Manager dated January 23, 1979 
be received for information. 


The meeting adjourned at approximately 3:35 p.m. 


FOR COL'fKIL ACTION SEE PAGE(S). 
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A meeting of the Standing Committee of Council on Planning 
and Development was held in the No. 2 Committee Room, Third Floor, 
City Hall, on Thursday, February 15, 1979 at approximately 1:30 p.m. 


PRESENT 


Alderman Harcourt, Chairman 
Alderman Boyce 
Alderman Ford 
Alderman Puil 
Alderman Kennedy 


CLERK TO THE 
COMMITTEE 


E. Bowie 


RECOMMENDATION 

1. Chinatown Historic Area Streetscape Improvement Project 
Street Lighting Alternatives 


The Committee had for consideration a Manager's Report dated 
February 12, 1979 (copy circulated) in which the City Engineer and 
Director of Planning report on the street lighting changes proposed 
for the Pender Street Beautif ication Project for Chinatown. 

The report compares the use of incandescent lamps to colour- 
improved mercury vapour lamps and reviews the policy on appropriate 
levels of illumination. 

The report notes the following comparisons for consideration 
by the Committee: 

- Type of Lamps 

a) Incandescent Lights 

b) Co lour- improved mercury vapour lamps 

c) Upper lights mercury vapour; lower pedestrian lights 
incandescent 

- Appropriate Level of Illumination 

a) Retain the existing lighting level of 1 - 1.2 foot 
candles 

b) Increase the lighting level to 2 foot candles 
Present for discussion of this matter were: 

- Mr. M. Kemble, Chinatown Planner 

- Mr. R. Boyes , Deputy City Engineer 

- Mr. R. Young, Chairman, Chinatown Historic Area Planning 

Committee 

- Prof. Johnson, Dept. of Sociology, U.B.C. 

- Mrs. N. Sterne, Heritage Advisory Committee 

Mr. Kemble, with the aid of charts and photographs compared the 
aree as it is now and what the Planning Department feels would happen 
should the colour-corrected mercury lights be installed. 
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Because of the historical designation of Chinatown he stressed 
the need to preserve the older character of lighting which contributes 
to the heritage characteristics of the area. The predominant 
colouring of neon signs and building exteriors in the Chinatown 
area are in the warm colour spectrum of reds and yellows and incan- 
descent lighting complements and emphasizes these colours. High 
intensity lighting (mercury vapour) would tend to reduce the warm 
colouring. He stated that there would be little or no capital costs 
in the retention of the present incandescent lighting. 

Mr. Boyes stated that the use of incandescent lighting involves 
higher operating and maintenance costs and pointed out that the 
colour of the more efficient lamps is almost indistinguishable from 
the incandescent lamps. 

The minimum levels of lighting adopted by the City are based 
on the roadway lighting practises recommended by the Illiominating 
Engineering Society. Mr. Boyes stated that the major streets in the 
downtown area are at the level of 3 foot candles. The Engineering 
Department feels that Pender Street should be considered the same 
as other downtown streets because of the high pedestrian vol\ime and 
the substantial transit activities. Studies have shown that the 
highest percentage of accidents (70%) occur between 9 p.m. and 7 a.m. 
in this area. While the total cause of these accidents cannot be 
placed on the lighting alone, the light and dark areas created by 
incandescent lamps, street signs and shops are a significant factor. 
The installation of the corrected mercury vapour lamps would give 
a more uniform illumination to the area. 

After reviewing the concerns of the Planning Department and 
Advisory groups in Chinatown, the Engineering Department feels that 
a reduction from the 3 foot candles standard would be appropriate, 
but recommends that the illumination level for this section of the 
street be not less than 2 foot candles. 

Mr. Young and Prof. Johnson supported the retention of incan- 
descent lighting at the present level of 1.2 foot candles and 
Mrs. Sterne submitted a letter on behalf of the Heritage Advisory 
Comm.ittee dated February 15, 1979 (copy circulated) supporting 
the retention of the incandescent quality of lighting in the China- 
town beautif ication area. 

Following discussion, the Committee 

RECOMMENDED 

A, THAT the type of street lighting proposed for the Chinatown 
Historic Area Streetscape Project (Pender Street) be 
incandescent. 

B. THAT the existing lighting level of 1 - 1.2 foot candles 
be retained. 


(Alderman Puil wished to be recorded as opposed to Recommenda- 
tions A and B and Alderman Harcourt wished to be recorded as 
opposed to Recommendation B.) 


"Aie meeting adjourned at approximately 2:55 p.m. 
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February 15, 1979 


A meeting of the Standing Committee of Council on 
Transportation was held on Thursday, February 15, 1979 in the 
No. 1 Committee Room, third floor. City Hall, at approximately 
3:30 p.m. 


PRESENT: Alderman W. Kennedy, Chairman 

Alderman D. Bellamy 

Alderman H . Boyce 

Alderman M. Harcourt 

Alderman H. Rankin 

COMMITTEE CLERK: J. Thomas 


RECOMMENDATION 

1. Request to Hold International Marathon 

Roadrunning Race on City Streets 

The Committee considered a City Manager's Report dated 
February 8, 1979 (circulated), in which the City Engineer 
reported on a request to hold an International Marathon 
Running Race on City streets on Sunday, May 6, 1979, between 
7:30 a.m. and 12:00 noon. 

Mr. H. Crawford, Supervisor, Traffic Division, addressed 
the Committee on this application by the Lions Gate Roadrunners' 
Club, an affiliate of the B.C. and Canadian Track and Field 
Associations. He advised in previous years the Marathon had been 
run within the confines of Stanley Park, but the pavement within 
the Park does not meet international standards and permission 
was sought to stage this year's Marathon partially on City streets. 

Temporary regulations involving suspension of transit services 
on the Marathon route, and police control of intersections would 
be involved, but it was not felt there would be too much dis- 
ruption of traffic. The sponsoring club had been assured by the 
Department of National Defense that 300 Service personnel would 
be available to act as marshalls and supervise participants in 
the Marathon. 

RECOMMENDED 

THAT approval be given to hold the International 
Marathon Running Race on May 6, 1979, and that 
the City Engineer and Chief Constable be authorized 
to approve the details subject to the following 
conditions in accordance with the Festival guidelines 
as approved by City Council: 


Part Report to council 
^tilt^ii^ Coinnitteci on TfansportatidA 


A. The applicant enter into an arrangement 
satisfactory to the Director of Legal Services 
indemnifying the City against all claims that 
may arise from the proposed event, such indemnity 
to be in the form of insurance in which the City 
of Vancouver is named insured. 

B. That all relevant licenses and permits be 
obtained by the applicant prior to the event. 

C. That the cost of temporary traffic controls be 
borne by the applicant. 

D. That the cost of any street cleaning over and 
above normal street cleaning be borne by the 
applicant. 


* * 


The meeting adjourned at approximately 4:20 p.m. 


FOR comai nam see page(S) .2&.S..^ — 
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CITY OF VAUCOUVER 
SPECIAL COUNCIL - FEBRUARY 20, 1979 
PUBLIC HEARIHG 

A Special Meeting of the Council of the City of Vancouver 
was held on Tuesday, February 20, 1919, at approximately 2:00 p.m. 
in the Council Chambers, third floor. City Hall, for the purpose 
of holding a Public Hearing to amend the Zoning and Development 
By-law. 

PRESENT ; Mayor Volrich 

Aldermen Bellamy, Ford, Gerard, Harcourt, 
Kennedy, Little, Marzari, Puil 
and Rankin 

ABSENT: Alderman Boyce 

CLERK TO THE COUNCIL; R. Henry 


1. Rezoning Application - 
6137 Cambie Street 

An application was received from Mr. Gordon Yuen, Architect, 
requesting an amendment to the existing CD-I Comprehensive 
Development District By-law No. 3907, which forms part of the 
Zoning and Development By-law No. 3575, whereby the property at 
6137 Cambie Street (Lot 2 of Lot B, Block 1008, D.L. 526, Plan 
1080 3) , may be used for the development of a church. 

The existing CD-I Comprehensive Development District permits 
'institutional' uses only. 

The Director of Planning also made application to amend the 
CD-I By-law to establish provisions governing the lands within 
this CD-I area. 

Council heard representations from the following: 

Mr. McCuish opposed the application as he was of the opinion 
there was insufficient parking in the area. 

Mr. Bell expressed concern with respect to the parking 
problems in the area. 

Mrs. Schneider cited the problem of available parking. 

In considering this application, the Council expressed 
concern on the problems of off-street parking in this general 
area. 

MOVED by Aid. Ford, 
SECONDED by Aid. Bellamy, 

THAT the foregoing applications from Mr. Gordon Yuen and 
the Director of Planning be approved, and the Director of Legal 
Services be instructed to prepare and submit the necessary 
by-law amendments. 

- CARRIED UNANIMOUSLY 


The Special Council adjourned at approximately 2:20 


Regular Council. January 12, 1971 3 

COMMUNICATIONS OR PETITIONS (cont'd ) 

2. Mooting on Unemployment: 
United Community Services 

MOVED by Aid. Bird, 

THAT the invitation from the United Community Services to 
members of Council to attend a meeting on unemployment, to be 
held on January 15, 1971 in the John Oliver Secondary School, 
commencing at 8:00 P.M. be received and as many members of Council 
as possible be requested to attend. 

- CARRIED 

BOARD OF ADMINISTRATION AND OTHER REPORTS 


A . General Report, January 8, 1971 

Works and Utility Matters 

Fee re Projecting Electrical Signs 
over City Streets (Clause 7) 


MOVED by Aid. Linnell, 

THAT the recommendation in this clause be approved; however, 
the Illuminated Sign Manufacturers Association be advised when the 
fee is set, it will be made applicable for the year 1971 on a pro 
rata basis. 

- CARRIED 

Balance of Works and Utility Matters 

MOVED by Aid. Linnell, 

THAT Clauses 1 to 6 inclusive of the report of the Board of 
Administration (Works and Utility matters), dated January 8, 1971, 
be adopted. 

- CARRIED 

Social Service and Health Matters 

Social Service Government Reports : 
Temporary Help 


MOVED by Aid. Bird, 

THAT the report of the Board of Administration (Social 
Service and Health matters), dated January 8, 1971, be adopted. 

- CARRIED 

Building and Planning Matters 

Report of the Consultants: 
Strathcona (Clause 3) 


The Board of Administration advised of a report prepared by 
Messrs. Birmingham and Wood, Architects-Planners, entitled 
"Rehabilitation Through Cooperation" in Strathcona and copies have 
been furnished to members of Council. A Working Committee 
comprising citizens from Strathcona, Federal, Provincial and 
City officials was established, under the Chairmanship of the 
Director of Social Planning/Community Development and no comments 
are being made by this Committee at this time. 

MOVED by Aid. Phillips, 

TILAiT this report be referred to the Standing Committee on 
Planning and Development for consideration as soon as possible, at 
which time concerned citizens and groups so wishing, bo invited to 
be present to hear a detailed explanation by the consultants; it 
being understood that at a subsequent meeting Council will hear 
delegations on the report. 

- CARRIED 


The foregoing are Minutes of the Special Council Meeting 
(Public Hearing) of February 20, 1979, adopted on 
March 6, 1979. 
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CITY OF VANCOUVER 

REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, March 6, 1979, in the Council Chamber, 
commencing at 2:00 p.m. 

PRESENT: Mayor Volrich 

Aldermen Bellamy, Boyce, Ford, Gerard, 
Harcourt, Kennedy, Little, 
Marzari, Puil and Rankin 

CLERK TO THE COUNCIL: R. Henry 


PRAYER 

The proceedings in the Council Chamber were opened with prayer 
offered by the Civic Chaplain, The Reverend D.N. Moffat, of 
Trinity Baptist Church, Vancouver. 


ACKNOV?LEDGEMENT 

The Mayor acknowledged the presence in the Council Chamber 
of students from the K.A.T. Alternate School of Kitsilano Secondary 
under the director of their teacher, Mr. David Morgan. 


'IN CAMERA' MEETING 

The Council was advised there were matters to be considered 
'In Camera' later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Bellamy, 

THAT the Minutes of the following meetings be approved: 

Regular Council (except 'In Camera') - February 20, 197 9 

Special Council (Public Hearing) - February 20, 1979 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE-gHQLE , 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Gerard, 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Volrich in the Chair. 

- CARRIED UNANIMOUSLY 


UNFINISHED BUSINESS 


1. Amendments to the Central Waterfront 
Official Development Plan 


Council on February 20, 1979, considered a report of the 
City Manager dated January 29, 1979, in which the Director of 
Planning reported on amendments to the Central Waterfront Official 
Development Plan. In this report the Director of Planning 
recommended : 

A. That City Council approve the eimended Central Waterfront 

Official Development Plan By-law and the Central Waterfront 
Official Development Plan dated February 9, 1978 (amended 
October 31, 1978) . 


Cont'd . 
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Amendments to the Central Waterf£ont 
Official DevelQgment PjluB (Cont'clt 

B. That the Director of Planning be instructed to make the 
necessary preparations (with particular regard to the 
G.V.R.D.'s residential objective as discussed on p. 2 
under "d" in this report) in order to complete the City 
of Vancouver's application to amend the Official Regional 
Plan, thereby changing the Central Waterfront area designation 
from 'industrial' to 'urban'. 

In the report the City Manager recommended: 

1. Council specifically confirm its decision that there 
be no residential in the Central Waterfront; 

2. The foregoing recommendations of the Director of 
Planning be approved. 

Also before Council at that time was a letter from the 
General Manager, Port of Vancouver, and a communication from the 
Chairman of the Vancouver Economic Advisory Commission, giving the 
development community's comments on this matter. Further 
consideration of this matter was deferred to today's meeting to 
permit Council members the opportunity of considering the Economic 
Advisory Commission's comments. 

Before Council this day was a report from the Director of 
Planning dated March 1, 1979, commenting on the letter from the 
Vancouver Economic Advisory Commission; a memorandum from the 
Director of Finance and City Engineer on the Waterfront Report. 
In this letter the two officials stated that in their opinion the 
density for commercial use on the waterfront should be raised to 
the original FSR's proposed by the Director of Planning when he 
was including residential. 

Circulated this day was a letter dated March 6, 197 9, from 
Marathon Realty Company Limited reiterating some of their comments 
made at the Public Hearing on the Central Waterfront Development Plan 
held on October 31, 1978. The letter also protested the reduced 
densities for this Central Waterfront area proposed by the Director 
of Planning in his report dated January 29, 197 9. 

MOVED by Aid. Puil, 

THAT the following recommendation of the Director of Planning 
be approved: 

•City Council approve the amended Central Waterfront Official 
Development Plan By-law and the Central Waterfront Official 
Development Plan dated February 9, 1978 (amended October 31, 
1978), except the maximum development density in F.S.R. 
Sub-Area 1 be 3.0 and for Sub-Area 2 - 3.25.' 

- (deferred) 

MOVED by Aid. Puil, 

THAT consideration of this whole matter be deferred for one 
week to give the Director of Legal Services an opportunity of 
providing a legal opinion. 

- CARRIED UNANIMOUSLY 


During discussion of this matter the Mayor indicated that 
pending the outcome of the discussion at Council on March 13, 197 9, 
the City Manager could discuss with the Director of Planning what 
further reports are necessary to assist Council in its dcliberationB 
on this matter . • 
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* * # 

At this point in the meeting Council agreed to vary the 
agenda to consider the City Manager's Report dated March 1, 197 9, 
on 197 9 "Goals for Vancouver" Program, distributed this day. 

* * * 

CITY MANAGER'S AND OTHER REPORTS 


G . 197 9 "Goals for Vancouver" Program 

In this report the City Manager recommended as follows: 

A. That the 197 9 Work Program of the Vancouver City Planning 
Commission for developing 'Goals for Vancouver' be 
endorsed in principle. 

B. That the following Recommendations 2 and 3 of the Vancouver 
City Planning Commission be approved: 

'That the City Manager be instructed to make 
application to the Provincial Ministry of 
Municipal Affairs for a 197 9 Municipal 
Planning Grant in the amount of $75,000.' 

'That the Planning Department and other 
civic staff provide input into the goals- 
setting process within the constraints of 
existing resources.' 

C. That a further interim expenditure of $7,000, to be repaid 
from the Provincial grant, be approved to fund project staff 
until June. 

and submitted the following for the consideration of Council: 

D. That a special contribution in the form of a grant to one of 
the major elements of the Program in the amount of $15,465 
be approved, this amount to include the interim advances 
totalling $15,000. 

OR 

E. That the Vancouver City Planning Commission be requested 
to reexcimine its Program with a view to a reduction of 
$15,465; to be finalized when Provincial funding is known. 

MOVED by Aid. Harcourt, 

THAT the recommendations A, B, and C of the City Manager 
contained in his report dated March 1, 1979, be approved. 

FURTHER THAT recommendations D and E of the City Manager 
contained in this report be deferred pending a response from the 
Provincial Government on the City's request for funding. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Kennedy, 

THAT consideration of this report be deferred for two weeks to 
provide the Vancouver City Planning Commission an opportunity to 
assimilate the comments made by Council members at the Special 
Meeting held earlier this day. 

- LOST 

(Aldermen Bellamy, Ford, Gerard, Harcourt, Little, 
Marzari, Puil, Rankin and the Mayor opposed.) 

The motion to defer having lost the motion by Alderman Harcourt 
was put and CARRIED UNANIMOUSLY. 
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* * * 

At the request of Alderman Little, Council agreed to vary 
the agenda to reconsider the matter of the Dance Machine - 
887 Seymour Street. 

* # « 

UNFINISHED BUSINESS (Cont'd) 


2 . Dance Machine - 

887 Seymour Street 

Alderman Little referred to Council's action at its meeting 
of February 20, 1979, re the Dance Machine - 887 Seymour Street, 
at which time Council approved the recommendation of the Director 
of Permits and Licenses to require the operator of the Dance Machine 
to show cause why their business license should be renewed. 

Reference was made to the indication in the Minutes that the 
lawyer for the Dance Machine would be unable to appear before Council 
until Tuesday, April 3, 1979, and concern was expressed over the 
delay in these proceedings. 

MOVED by Aid. Little, 

THAT the operator of the Dance Machine be advised that 
Council will proceed with the show cause hearing on his premises 
at its meeting of March 20, 1979. 

- CARRIED UNANIMOUSLY 


COMMUNICATIONS OR PETITIONS 


1. Sunday Shopping Hours in the 
Chinatown and Gastown Areas 

In a letter dated February 18, 1979, Mr. Frank Helden 
requested an opportunity to address Council on the report of the 
Standing Committee on Community Services on Guidelines on Sunday 
Store Closing. 

Council noted that requests to address it were also received 
from the Chinatown Historic Area Planning Committee and the 
Chinese Benevolent Association. 

MOVED by Aid. Rankin, 

THAT the delegation request be approved and consideration of 
the report of the Standing Committee on Community Services be 
deferred for one week. 

- CARRIED UNANIMOUSLY 


2 . Transportation for the 
Handicapped 

Council noted a number of delegation requests to speak to it 
when the report on Transportation for the Handicapped is next 
before Council. 

MOVED by Aid. Rankin, 

THAT the delegation requests be approved and that they be 
heard when the relevant report is before Council. 


- CARRIED UNANIMOUSLY 
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3. B.C. Track & Field Association - 
Grant Request 


In a comiiiunication dated February 26, 197 9, the B.C. Track & 
Field Association requested a contribution of $100 from the City 
to defray the cost of a reception at the International Amateur 
Athletic Federation meeting in Ireland. 

MOVED by Aid. Puil, 

THAT this grant request be referred to the Standing Committee 
on Finance and Administration for consideration. 

- CARRIED UNANIMOUSLY 


4 . Joint Labour Negotiations 

Council noted a letter dated February 27, 1979, from the 
Canadian Union of Public Employees, requesting an opportunity of 
addressing Council this day when the City Manager's Report on 
Joint Negotiations with C.U.P.E. and the C.U.P.E. draft 197 9 
Protocol Agreement is before it later this day. 

The Mayor advised that the representatives of the Union had 
since indicated that they did not wish to appear before Council, 
but rather asked that Council take into consideration the Union's 
comments in its draft previously circulated to Council. Council 
then considered the report of the City Manager dated March 2, 197 9 
on Joint Negotiations with C.U.P.E. in which the City Manager 
recommends that Council approve the draft 197 9 C.U.P.E. Protocol 
Agreement attached to his report, as a basis for negotiations with 
the Union. 

MOVED by Aid. Puil, 

THAT the written submission from C.U.P.E. Local 1004 be 
received and the above recommendation of the City Manager contained 
in his report dated March 2, 1979, be approved. 

- CARRIED 

(Alderman Rankin opposed . ) 


5. Vancouver Skal Club - 

Grant in Lieu of Rental of 
Q.E. Theatre 


In a letter dated September 19, 1978, the Vancouver Skal Club 
requested Council to consider granting rent-free use of the 
Queen Elizabeth Theatre on Saturday, April 29, 1979, frcan 9:30 a.m. 
to 12:00 noon, for the official ceremonies of the North American 
Skal Congress. 

MOVED by Aid. Puil, 

THAT the request of the Vancouver Skal Club for rent-free use 
of the Queen Elizabeth Theatre on Saturday, April 28, 1979, from 
9:30 a.m. to 12:00 noon be referred to the Standing Committee on 
Finance and Administration for consideration. 


- CARRIED UNANIMOUSLY 
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6. Proposed N.I. P. Street Works 
Project for Kiwassa 


Mr. D.T. Berg, Chairperson, Kiwassa N.I. P. Committee, in a 
letter dated March 2, 1979, requested an opportunity of addressing 
Council when the report of the Standing Committee on Finance and 
Administration on Kiwassa N.I. P. - Finance for Paving and Sidewalk 
Project, is before it later this day. 

MOVED by Aid. Rankin, 

THAT the request be granted and the delegation be heard when 
the report is before Council later this day. 

- CARRIED UNANIMOUSLY 


7 . Emergency Planning 

Council noted the following memorandum frcxn the Mayor dated 
March 5, 197 9, on Emergency Planning: 

" At the request of the City of Vancouver's Emergency 
Planning Conunittee, Emergency Planning Canada and the 
Provincial Bnergency Programme held a seminar in 
Vancouver on emergency planning for representatives 
from the Lower Mainland municipalities. 

This seminar identified serious deficiencies in areas of 
Provincial emergency planning which hinder the develop- 
ment of emergency plans in the Lower Mainland. 

The members of the seminar therefore recommended: 

1. that the Province provide leadership and funding to 
facilitate adequate co-ordination of emergency plans 
in Lower Mainland municipalities, consistent with 
the terms of the Emergency Prograittitie Act and the 
requirements of Lower Mainland municipalities; 

2. that the Province more adequately define the respon- 
sibilities of municipalities for emergency planning; 

3. that incentive be provided to municipalities in the 
development of emergency plans by 

a) exempting municipal expenditures on emergency 
planning programs from the 5% ceiling on 
municipal budgets , and 

b) exempting municipal capital expenditures on 
emergency equipment and materials from Provincial 
and Federal sales tax. " 

I RECOMMEND approval of the above recommendation, and that 
the City ask the U.B.C.M. to support them and to join with 
us in pressing this matter with the Province. 

MOVED by Aid. Puil, 

THAT the recommendations of the Mayor quoted in his memorandum 
dated March 5, 1979, be approved. 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHFR REPORTS 

A. MANAGER'S GENERAL REPORT 
MARCH 2, 197 9 


Works & Utility Matters 
(March 2, 197 9) 

The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: High Pressure Sodium Street Lights 
CI. 2: Local Improvement Procedure By-law - Amendment 
CI. 3: Proposed Redevelopment of Sigurdson's Millwork 
Site; N/E 6th Avenue and Birch Street 


Clauses 1, 2 & 3 . 

MOVED by Aid. Puil 

THAT clause 1 be received for information and the recommendations 
of the City Manager, as contained in clauses 2 and 3, be approved. 

- CARRIED UNANIMOUSLY 


Social Service & Health Matters 
(March 2, 1979) 


Food Management Service - 
Cordova House & Continental Hotel 
(Clause 1) 


MOVED by Aid. Little 

THAT the recommendation of the City Manager, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 


Building & Planning Matters 
(March 2, 1979) 


The Council considered this report which contains seven 
clauses identified as follows: 


CI. 

1: 

CI. 

2: 

CI. 

3: 

CI. 

4: 

CI. 

5: 

CI. 

6: 

CI. 

7: 


Kensington N.I. P. - Appropriation of Funds: 
Improvements to Sir Richard McBride School Playground 
Riley Park N.I. P. - Appropriation of Funds: 
Roller Skates for Riley Park Ice Rink 
2705 Point Grey Road - D.P.A. No. 83253 
Hardship Appeals 

Grandview-Woodland N.I. P.: Laura Secord 
School Gymnasium 

Mount Pleasant N.I. P. - Bus Shelters 
Kensington N.I. P. - Retention of Consultant for 
Phase II of Kensington Park Playing Field Design 


Clauses 1 and 2 


MOVED by Aid. Boyce 

THAT the recommendations of the City Manager, as contained in 
clauses 1 and 2 of this report, be approved. 

- CARRIED UNANIMOUSLY 


Development Permit Application 

27 05 Point Grey Road 

(Clause 3) 

MOVED by Aid. Puil 

THAT this clause be received for information. 


- CARRIED UNANIMOUSLY 
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CtTt MANAGER* S AND OTHER REPORTS (Cont'd) 

mjiilding & f lajrming flatters (Cont'd! 

Hardship Appeals 
(Clause 4) 


MOVED by Aid. Puil 

THAT, as a standing policy. Council declare that once refused 
no hardship reapplications will be considered with respect to the 
same premises for the next twelve month period, provided that this 
policy may be waived by Council in special circumstances. 

- CARRIED UNANIMOUSLY 


Grandview-Woodland N.I. P.; 
Laura Secord School Gymnasium 
(Clause 5) 

MOVED by Aid. Puil 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 

At the request of a Council Member, the Mayor 
directed the City Manager to investigate agreements 
currently existing between the School Board and the 
City with respect to continued use of school 
gymnasiums by the public. 


Clauses 6 and 7 

MOVED by Aid. Puil 

THAT the recommendations of the City Manager, as contained in 
clauses 6 and 7 of this report, be approved. 

- CARRIED UNANIMOUSLY 


Finance Matters 
(March 2, 197 9) 

The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: New By-law to Provide Pensions for Members of 
Council 

CI. 2: Appointment of External Auditors 197 9 
CI. 3: B.C. Council of Public Sector Employers - 
Funding for 198 

New By-law to Provide Pensions 
for Council Members 
(Clause 1) 


MOVED by Aid. Boyce 

THAT the recommendation of the City Manager, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 
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Finai:v:e Matters (Cont'd ) 

Appointment of External Auditors 1979 
(Clause 2) 


MOVED by Aid. Puil 

THAT the firm of Thorne, Riddell and Company be appointed 
auditors for the City of Vancouver for the year 1979, at a fee 
of $67,000 in accordance with the terms as to scope and 
responsibility as set out in Parts 1 to 4 inclusive of the 
report re Audit of City Records, dated January 22, 1962, submitted 
by the Board of Administration and adopted by Council on January 
23, 1962. 

- CARRIED UNANIMOUSLY 

B.C. Council of Public Sector 
Employers - Funding for 1980 
(Clause 3) 


MOVED by Aid. Gerard 

THAT the recommendation of the City Manager, as contained in 
clause 3 of this report, be approved. 

- CARRIED UNANIMOUSLY 


Personnel Matters 
(March 2, 1979) 

Change in Superannuation Provisions 
Fire Alarm Operators 
(Clause 1) 


MOVED by Aid. Kennedy 

THAT the recommendation of the City Manager, as contained in 
clause 1 of this report, be approved. 

- CARRIED UNANIMOUSLY 


Property Matters 
(March 2, 197 9) 

The Council considered this report which contains six 
clauses identified as follows: 

CI. 1: Demolition - 4 67 West Tenth Avenue 

CI. 2: Rental Review - City Lease of Portion of C.P.R. 

Right-of-way 41st Avenue and West Boulevard 
CI. 3: Rental Adjustment - Between 5th and 6th Avenues, 

East of Fir Street 
CI. 4: Lease Renewal - N/E Corner of Robson and Ceimbie Streets 
CI. 5: Ground Lease Terms - The Wellington Society 
CI. 6: Sale of Property - S/S 300 Block East King Edward Avenue 

Clauses 1-6 inclusive * 

MOVED by Aid. Harcourt 

THAT clause 1 be received for information and the recommend- 
ations of the City Manager, as contained in clauses 2, 3, 4, 5 
and 6 , be approved . 

- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


Balance of Building Matters 

MOVED by Aid. Bird, 

THAT Clauses 1 and 2 of the report of the Board of Adminis- 
tration (Building and Planning matters), dated January 8, 1971, 
be adopted. 

- CARRIED 

The Council (in Committee of the Whole) recessed at 
approximately 10:45 P.M. following which an 'In Camera' meeting was 
held and the Council reconvened in the Council Chamber at 
approximately 12:15 P.M. with the same members present. 


BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Finance Matters 

Historic Sites and Monuments 

Board of Canada: Civic Dinner (Clause 3 ) 

MOVED by Aid. Sweeney, 

THAT, pursuant to request received, the City host a dinner 
in honour of the Historic Sites and Monuments Board of Canada 
which will be meeting in B.C. in honour of the Province's 1971 
Centennial, being in Vancouver on May 25th. 

FURTHER THAT the arrangements in this regard be left in the 
hands of the Entertainment Committee; the dinner costs not to 
exceed $250.00. 

- CARRIED 

Vancouver-Fraser Park District: 
1971 Provisional Budget (Clause 4) 

The Board of Administration submitted the following report: 

"The Vancouver-Fraser Park District has submitted its 
Provisional Budget for the year 1971 based on a Municipal 
requisition of .50 mills on the 1970 taxable assessment for 
school purposes. 

The City of Vancouver's share of the Municipal requisition 
would amount to $666,732, which is an increase of $234,226 
or 54% over the 1970 levy of $432,506. This increase is 
due to 

(a) an increase in the mill rate from .35 mills in 1970 to 
. 50 mills in 1971 . 

(b) an increase in the taxable assessment of 8%. 

Copies of the Vancouver-Fraser Park District 1971 Provisional 
Budget are distributed to Members of Council." 

MOVED by Aid. Adams, 

THAT the City of Vancouver delegates to the Vancouver-Fraser 
Park District Board be instructed to approve that Board's mill 
rate for its 1971 budget to not more than the mill rate for 1970, 
i.e. .35 mills . 

- CARRIED 

MOVED by Aid. Wilson, in Amendment, 

THAT the following words be added to the main motion: 

'but the request of the Vancouver-Fraser Park District for 
an increase in the mill rate for 1971 be reviewed further 
when the Vancouver City Council is considering its own 
budget ' . 

(not put) 
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CITY MAMAGER'S AMD OTHER REPORTS (Cont'd) 

B. Manager's Report 

(February 13, 1979) 

Riley Park N.I. P. - Community 
Vans Transport 

During discussion of this report the City Manager advised 
that the C.M.H.C. is approving, as an exception, the purchase' 
of these vans by the Riley Park N.I. P., but has indicated it 
will not approve any similar requests for any other N.I. P. areas. 

MOVED by Aid. Harcourt 

THAT the recommendation of the City Manager, as contained 
in this report, be approved. 

- CARRIED 

(Alderman Puil opposed) 


DELEGATIONS 

1. Rezoning Application - 
6364 Victoria Drive 

Council, on February 20, 1979, deferred consideration of 
the City Manager's report dated February 16, 1979 to permit the 
applicant an opportunity to address Council. 

The report of the City Manager, dated February 16, 197 9 
dealt with an application from Mr. B. Taverna for an amendment 
to Zoning and Development By-law No. 3 57 5 whereby the property 
at 6364 Victoria Drive be rezoned from RT-2 Two Family Dwelling 
District to C-2 Commercial District to construct a two-storey 
building with commercial space on the ground floor and two 
dwelling units on the second floor. In this report the City 
Manager supported the recommendation of the Director of Planning 
that this application be not approved. 

Mr. Nazario addressed Council on behalf of the applicant 
and urged that Council approve Mr. Taverna ' s rezoning application. 

MOVED by Aid. Marzari 

THAT the recommendation of the City Manager contained in 
this report be approved and, therefore, the application of Mr. 
B. Taverna to rezone 6364 Victoria Drive from RT-2 Two-family 
Dwelling District to C-2 Commercial District to construct a two-storey 
building with commercial space on the ground floor and two dwelling 
units on the second floor, be not approved. 

- CARRIED UNANIMOUSLY 


C. Manager's Report 

(February 28, 1979) 

Management Procedure and Organization 
Structure-Development of the CPR-Pier 
B.C. Complex, including the Trade 
Convention Centre 


When considering this report Council noted a letter circulated 
this day from Marathon Realty Company Ltd., dated March 6, 1979 on 
Pier B.C. Trade Convention Centre. In the letter Marathon Realty 

Company Ltd., indicated it will endeavour to work with the City in 
negotiating a mutually satisfactory agreement on the use and 
development of its upland property in conjunction with the develop- 
ment of Pier B.C. The letter also stated that any agreement 
between Marathon and the City with respect to this property would 
have to be detailed and specific and, if appropriate, the performance 
of the City guaranteed by an Act of the Provincial Legislature. 
In addition, it was stated that the proposed relationship that may 
exist between a Project Director employed by the City and a private 
sector Project Director will require further elaboration. 
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cjm nmmwu^B other reports (contact} 

Development of CPR-PIER B.C. Complex, 
including the Trade Convention Centre ( Cont ' d ) 

MOVED by Aid. Harcourt 

THAT the recommendations of the City Manager, as contained 
in this report, be approved. 

- CARRIED 

(Aid. Marzari and Rankin opposed) 


D. Joint Negotiations with C.U.P.E 

For Council action on this report, see page 5. 


E. Manager's Report 

(February 28, 1979) 

Urban Demonstration Projects 

MOVED by Aid. Bellamy 

THAT the recommendation of the City Manager, as contained 
in this report, be approved. 

- CARRIED UNANIMOUSLY 


F . Manager ' s Report 

(February 21, 1979) 

Renovations - Connaught Park Fieldhouse 

MOVED by Aid. Harcourt 

THAT the recommendation of the City Manager, as contained 
in this report, be approved. 

- CARRIED UNANIMOUSLY 


G. 197 9 "Goals for Vancouver" Program 

For Council action on this report, see page 3. 


I. Report of Standing Committee 
on Community Services 
(February 15, 1979) 

The Council considered this report which contains five 
clauses identified as follows: 

Park Board Appeal re Youth Projects in Strathcona, 
Hastings-Sunrise and Grandview Areas 
Family Court Committee re Juvenile Detention Home, 
2625 Yale Street 

Curb Ramps in the Downtown Eastside Area 
Progress Report - Detention of Mentally 111 
Persons in City Jail 
Guidelines on Sunday Store Closing 


CI. 

1: 

CI. 

2: 

CI. 

3: 

CI. 

4: 

CI. 

5: 
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SyjVHDING COMMITTEE BEPORTS (Cont'd) 
Community Services (Cont'd) 

Park Board Appeal re Youth Projects in 
Strathcona, Hastings-Sunrise and 
Grandview Areas 

(Clause 1) 

MOVED by Aid. Rankin 

THAT the recommendation of the Committee, as contained in 
this clause, be approved. 

- CARRIED 

(Aid. Kennedy and Puil opposed) 

Clauses 2, 3 and 4 . 

MOVED by Aid. Rankin 

THAT the recoimendations of the Committee, as contained in 
clauses 2, 3 and 4 of this report, be approved. 

- CARRIED UNANIMOUSLY 


Guidelines on Sunday Store Closing 
(Clause 5) 


Council had agreed earlier this day to defer consideration 
of this clause to the next meeting of Council to permit the 
hearing of delegations. 

MOVED by Aid. Rankin 

THAT recommendation A of the Committee contained in this 
clause be amended by deleting the words "on Sundays and" and 
inserting the words "or on" in lieu thereof. 

- CARRIED UNANIMOUSLY 


II. Part Report of Standing Committee 
on Planning & Development 
(February 15, 1979) 

The Council considered this report which contains four 
clauses identified as follows: 

CI. 1: Area Development Plan for Area 6, Phase 2, 

False Creek - Suggested Amendments Regarding 
Household Mix 

CI. 2: Par Value Co-operatives, Lots 51 and 53, 
Phase 2, Area 6, False Creek 

CI. 3: False Creek, Area 6, Phase 2 - 1979 Capital Budget 

Cl. 4: Review of the Fairview Slopes Policy Plan 

Clauses 1-4 inclusive 

MOVED by Aid. Harcourt 

THAT the recommendations of the Committee, as contained in 
clauses 1, 2, 3 and 4 of this report, be approved. 


- CARRIED UNANIMOUSLY 
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•DAMPING COMMITTEE REPORTS (Cont'd) 


III. Part Report of Standing Committee 
on Transportation 

(February 15, 197 9) 


The Council considered this report which contains two 
clauses identified as follows: 

CI. 1: Bus Stop Alterations on Cornwall at Walnut 

and Cypress Streets 
Cl. 2: Review of Traffic Cofiditions at the Intersection 

of Grandview Highway and Slocan Street 


Clauses 1 and 2 

MOVED by Aid. Kennedy 

THAT the recommendations of the Committee, as contained in 
clauses 1 and 2 of this report, be approved. 

- CARRIED UNANIMOUSLY 


IV. Report of Standing Coramittee 
on Finance & Administration 
(February 15, 1979) 


The Council considered this report which contains four 
clauses identified as follows: 


Cl. 1: Greater Vancouver Convention & Visitors Bureau 

- 1979 Grant Request 

Cl. 2: The University Women's Club of Vancouver - 

197 9 Grant Request 
Cl. 3: Champlain Heights Recreational Facilities Centre 

- Phase I 

Cl. 4: Cultural Grant Requests 1979 


Greater Vancouver Convention & Visitors' 

Bureau - 197 9 Grant Request 

(Clause 1) 

MOVED by Aid. Puil 

THAT the recomiwendation of the Committee, as contained in 
clause 1 of this report, be approved. 

- CARRIED BY THE 
REQUIRED MAJORITY 

(Aid. Marzari opposed) 


The University Womens ' Club 
of Vancouver - Grant Request 
(Clause 2) 


MOVED by Aid. Puil 

THAT the recommendation of the Committee, as contained in 
clause 2 of this report, be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 


Champlain Heights Recreational 
Facilities Centre - Phase I. 
(Clause 3) 


MOVED by Aid, Puil 

THAT the recommendations of the Committee, as contained in- 
clause 3 of this report, be approved. 

- CARRIED UNANIMOUSLY 


KegaXar council , MajetSI |# tSW.* * 


The Council recessed at 3:45 p.m. to reconvene 
in the Council Chamber at 4:10 p.m. with the 
same Members present. 


STANDING CONMITTEE REPORTS (Contjd) 

Finance and Administration (Cont'd) 

Cultural Grant Requests 
(Clause 4) 


MOVED by Aid. Puil 

THAT Council approve the following grants as recommended 
by the Committee, subject to conditions outlined by the Social 
Planning Department: Committee'^ 
Organization Recommendation 


Anna Wyman Dance Theatre . 

5,650 

Axis Mime Theatre Society 

2,100 

B.C. Boys Choir 

2,600 

Canadian Music Centre 

5,150 

Carousel Children's Theatre 

4,120 

Cecilian Ensemble 

1,100 

Circus Minimus 

550 

Community Music School of 


Greater Vancouver. 

20,000 

Gallery Singers 

500 

Green Thumb Players 

4,120 

Immram Dance Theatre 

850 

Janus Theatre Society 

1,100 

Kiwanis Music Festival 

500 

Metropolitan Co-op Theatre Society 

5,000 

Mountain Dance Theatre 

1,100 

National Metropolitan Opera Auditions 

150 

Native Daughters of B.C. 

1,000 

New Play Centre 

3,000 

Pacific Ballet 

3,100 

Paula Ross Dance 

3 ,000 

Prism Dance Theatre 

1,600 

Sculptors Society of B.C. 

500 

Tamahnous Theatre Workshop Society 

4,120 

Terminal City Dance. 

1,100 

Touchstone Theatre Society 

1,100 

The Town Waytes 

2,100 

Vancouver Cantata Society 

1,600 

Vancouver Chamber Players 

1,014 

Vancouver City Choristers 

1,500 

Vancouver Early Music Society 

5,150 

Vancouver Explorations Workshop Society. 

1,600 

Vancouver Folksong Society 

500 

Vancouver Little Theatre Association 

2,000 

Vancouver New Music Society 

2,100 

Vancouver Society for Days, Months and 


Years to Come. 

1,600 

Vancouver ' s Theatre in the Park 

7,725 

West Coast Actors 

4,124 

Western Canadian Opera Society 

1,000 

Ballet Society 

1,100 

Canadian Theatre of the Deaf 

1,600 

Junior Symphony 

1,100 


- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 

MOVED by Aid. Puil 

THAT a grant of $11,500 to the Arts Club Theatre, be approved. 

- CARRIED BY THE 
REQUIRED MAJORITY 

(Aid. Boyce and Puil opposed) 


gont ' d . . 
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STAglBIiiG CQtgilTTlE RgPQRTS (Cont'd) 

Cultural Grant Requests (Cont'd) 

MOVED by Aid. Puil 

THAT a grant of $12,300 to City Stage, be approved. 

- CARRIED BY THE 
REQUIRED MAJORITY 

(Aid. Boyce, Gerard and Puil opposed) 

MOVED by Aid. Puil 

THAT a grant of $57,400 to the Vancouver East Cultural Centre 
be approved . 

- CARRIED BY THE 
REQUIRED MAJORITY 

(Aid. Boyce, Gerard and Puil opposed) 

MOVED by Aid . Bellamy 

THAT a grant of $2,500 to the B.C. Beefeater Band, be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 


MOVED by Aid. Marzari 

THAT a grant of $500 to The Literary Storefront, be approved. 

- LOST NOT HAVING 

THE REQUIRED MAJORITY 
(Aid. Bellamy, Boyce, Ford, Gerard, Harcourt, 

Kennedy, Little, Puil and the Mayor opposed) 


MOVED by Aid. Little 

THAT a grant of $500 to the Metro Communities Council, be 
approved . 

- CARRIED BY THE 
REQUIRED MAJORITY 

(Aid. Ford, Marzari and Puil opposed) 

MOVED by Aid. Marzari 

THAT a grant of $1,000 to the Sepia Junior Players, be approved, 

- LOST NOT HAVING THE 
REQUIRED MAJORITY 

MOVED by Aid. Boyce 

THAT a grant of $500 to the Sepia Junior Players, be approved. 

- CARRIED BY THE 
REQUIRED MAJORITY 

(Aid. Little and Puil opposed) 


MOVED by Aid. Puil 

THAT a grant of $1,100 to the Spectrum Theatre, be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 


MOVED by Aid. Bellamy 

THAT a grant of $1,000 to Vancouver Co-op Radio, be approved. 

- CARRIED BY THE 
REQUIRED MAJORITY 

(Aid. Puil and the Mayor opposed) 
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STAJ<DING COMMITTEE REPORTS (Cont'd J 

Cultural Grant Requests (Cont ' d J 

MOVED by Aid. Puil 

THAT no grants be made to the following organizations: 

B.C. Drama Association. 

B.C. Multicultural Theatre Association 

East Side Theatre Front Society 

Kitsilano Neighbourhood House. 

National Youth Orchestra 

Pumps Centre for the Arts Society 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Puil 

THAT grants in lieu of rental to the following organizations, 
subject to conditions outlined by the Social Planning Department, 
as recommended by the Committee, be approved. 

Committee ' s 


Organization 


Recommendation 


Festival Concert Society 6,600 

Friends of Chamber Music 4 00 

Japanese Community Volunteers Assn. 8 00 

Queen Elizabeth Playhouse Theatre 58,600 
Vancouver Chamber Choir) 
Festival of Choirs j 


4,005 


Vancouver Opera Society 25,913 


- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 


Moved by Aid. Boyce 

THAT a grant in lieu of rental in the amount of $1,000 to 
Ballet Canada, be approved. 

- LOST NOT HAVING 

THE REQUIRED MAJORITY 


MOVED by Aid. Little 

THAT a grant in lieu of rental in the amount of $9,800 to 
the Vancouver Bach Choir, be approved. 

- LOST NOT HAVING 

THE REQUIRED MAJORITY 

MOVED by Aid. Puil 

THAT a grant in lieu of rental in the amount of $4,000 to 
the Vancouver Bach Choir, be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 


MOVED by Aid. Puil 

THAT recommendations A, B, C, 
be approved: 

FURTHER THAT recommendations F 
amended this day, be approved. 


D, E and H of the Committee 

and G of the Committee, as 

- CARRIED UNANIMOUSLY 


Council, March 6, 1979 17 

V. Report of Standing Committee 
on Finance & Administration 
(February 22, 1979) 

The Council considered this report which contains five 
clauses identified as follows: 

■ 

CI. 1: 1977-81 Five Year Capital Program (Streets) 
CI. 2: Review of Five-Year Plan - Streets Capital 
CI. 3: 197 9 Basic Capital Budgets 
CI. 4: Kiwassa NIP - Financing for Paving and 

Sidewalk Project 
CI. 5: 197 9 Supplementary Capital Budget 


1977-81 Five Year Capital 

Program (Streets) 

(Clause 1) 


MOVED by Aid. Puil 
fL- THAT recommendations A and B of the Committee be approved 

^ after amending recommendation A(iii) by insertion of the word 
streets' JjSi'ty*' between the words 'future'and 'projects', and amending 
recommendation 'B' to read as follows: 

'THAT the Director of Finance review this matter 
with the Finance Committee when appropriate.' 

- CARRIED 

(Aid. Rankin opposed to amendments) 


MOVED by Aid. Harcourt 

THAT the above motion be deferred pending a report from the 
City Manager on the implications of reserving these funds for 
:reet ^_^4-^fey^ projects. 


- LOST 


(Aid. Bellamy, Boyce, Gerard, Kennedy, Little, 
Puil and the Mayor opposed) 

The motion to defer having lost, the motion by Alderman 
Puil was put and carried with Alderman Harcourt opposed. 


Clauses 2, 3 and 5 


MOVED by Aid. Puil 

THAT the recommendations of the Committee, as contained in 
clauses 2 and 3 be approved, and clause 5 be received for information. 

- CARRIED UNANIMOUSLY 


Kiwassa NIP - Financing for 
Paving and Sidewalk Project 
(Clause 4) 


As agreed to earlier this day Council heard representation 
from Mr. D. Berg, Chairman of the Kiwassa N.I. P. Committee 
requesting that Council approve an additional $3,000 from N.I. P. 
funds for upgrading Glen Drive from Hastings to Prior Streets. 
Mr. Berg indicated that the residents flanking Glen Drive are 
willing to pay for upgrading their frontage streets but are 
financially unable to pay the cost of upgrading the flankage 
street - Glen Drive. 


MOVED by Aid. Puil 

THAT recommendations A, C and D of the Committee be approved. 


- CARRIED UNANIMOUSLY 
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STANDING COMMITTEE REPORTS {Cont'd) 

Finance imd M»iaistgsfcion {Cont'd} 

Kiwassa l^t^ Finance for 

Baying aaai sidewaXlc gxoject iCozit'di 

MOVED by Aid. Pull 

THAT recommendation B of the Committee be approved after 
deleting the words 'in the normal way' and inserting in lieu 
thereof ' under Section 523(c) of the Vancouver City Charter'. 

- LOST 

(Aid. Bellamy, Boyce, Ford, Harcourt, Marzari 
and Rankin opposed) 

MOVED by Aid. Rankin 

THAT Council authorize the appropriation of an additional 
$3,000 of Kiwassa NIP funds to cover the costs of upgrading 
Glen Drive from Hastings to Prior Streets. 

- CARRIED 

(Aid. Gerard, Kennedy, Little, Puil and the Mayor opposed) 


VI. Report of Standing Committee 
on Community Services, 
February 22, 1979 

Community Services Grant 
Requests (Clause 1) 

MOVED by Aid. Rankin, 

THAT Council approve the following grants as recommended 
by the Committee subject to the conditions outlined by the 
Social Planning Department: 

Organization Committee's 

Recommendation 

ASK $ 9,890.00 

Big Brothers of Greater Vancouver 30,752.00 

Big Sisters of Greater Vancouver 25,169.00 

Boys' and Girls' Clubs of 20,000.00 

Greater Vancouver 
Canadian Memorial Church (Aid. Puil opposed) 10,000.00 

Canadian Paraplegic Association 31,500.00 

Catholic Community Services 3,000.00 

Chinese Community Library Services 12,570.00 

Association 

Chown Adult Day Care 8,735.00 

Coast Foundation Society 2,530.00 

Crossreach 12,046.00 

Divorce Life Line Society of 3,000.00 
Vancouver 

Douglas Park Handicapped Outreach 5,5 79.00 
Program 

Dugout Day Centre 14,485.00 

The Downtown Community Health (Downtown 13,428.00 

Eastside Food Store) 

911 Emergency Translation & Community 21,898.00 

Translation Service (Mosaic) 

God's Rescue Mission 2,300.00 

(Aid. Puil opposed) 

Grandview-Woodland Family Place 2,69 5.00 

Handicapped Resource Centre 12,038.00 

Hear I Hear I Program (Kiwassa 13,728.00 

Neighbourhood Services) 

Japanese Community Volunteers 11,785.00 

Kettle Friendship Society 14,594.00 

Kiwassa Neighbourhood Services 13,650.00 

Association 
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Committee ' s 

Organization Recommendation 

L.I.F.E. (Living is for Everyone) 6,000.00 

Little Mountain Neighbourhood House 12,695.00 

Lower Mainland Stroke Association 12,764.00 

(Vancouver Branch) 

Marpole Oakridge Area Council - 420.00 

Clindex 

Marpole Oakridge Area Council - 11,121.00 

Seniors Day Care Program 

Mental Patients Association 29,451.00 

Mosaic 26,000.00 

Neighbourhood Services Association 176,400.00 

New Hope Centre 12,490.00 

Rape Relief 5,771.00 

Ray Cam Co-operative Association 104,367.00 

St. James Social Service 11,880.00 

Second Stage Housing (Y.W.C.A.) 12,000.00 

Strathcona Community Centre 15,251.00 

Association 

Vancouver Community Legal Assistance 24,150.00 
Society 

(Aid. Little, Puil & the Mayor opposed) 

Vancouver Life Skills Society 9,600.00 

Vancouver & District Public Housing 25,725.00 

Tenants Association 

Vancouver Neurological Centre 21,000.00 

Vancouver Richmond Association for 17,540.00 

the Mentally Retarded 

Vancouver Second Mile Society 8,000.00 

Vancouver Volunteer Centre 10,000.00 

Variety Club 4,670.00 

V.O.N. Meals on Wheels 15,750.00 

- CARRIED BY THE 
REQUIRED MAJORITY 

MOVED by Aid. Rankin, 

THAT no grants be made to the following organizations: 

Branching Out (Riley Park Community Association) 

The B.C. Civil Liberties Association 

B.C. Housing Foundation 

Greater Vancouver Youth for Christ 

3-H Society for Handicrafts for the 

Homebound Handicapped 
Home School Co-ordinating Committee 

(Y.W.C.A. ) 
Missions to Seamen 
Mount Pleasant Family Place 
Native Street Workers Project 
Planned Parenthood Vancouver 
Unitarian Family Life Centre 
Vancouver Vocational Counselling Service. 
Gastown Alano Club 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Rankin, 

THAT no action be taken on the grant request of the 
Canadian Dolphin Swim Club. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Rankin, 

THAT no action be taken on the grant request of the 
Reach Centre Association. 

- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Vancouver-Fi'aser Pax^k District: 
1971 Provisional Budget (cont'd) 

MOVED by Aid, Bird, as a Second Amendment to the main motion, 
THAT the requested increase to ,50 mills be approved, 

- LOST 

(The motion of Alderman Adams was put and carried) 

(The amendment of Alderman Wilson was not put) 

MOVED by Aid, Hardwick, 

THAT as soon as policy recommendations relating to the 
Vancouver-Fraser Park District are reported, such be made available 
to the Vancouver City Council in order that policy may be 
determined insofar as Vancouver is concerned, 

- CARRIED 

Balance of Finance Matters 

MOVED by Aid, Linnell, 

THAT Clauses 1 and 2 of the report of the Board of 
Administration (Finance matters), dated January 8, 1971, be 
adopted . 

- CARRIED 

B . Property Matters, January 8, 1971 
Tender for Lease: Parking Site 

E/S Richards St, between Robson and Georgia Sts . 

MOVED by Aid, Adams, 

THAT the report of the Board of Administration (Property 
matters), dated January 8, 1971, be adopted. 

- CARRIED 

C. Staff Changes and Reorganization: 
Electrical Division, Engineering Department 

The Board of Administration, under date of December 11, 1970, 
submitted a report of the City Engineer in respect to staff changes 
and reorganization of the Electrical Division of the Engineering 
Department, The proposals in the report are as follows: 

"1, To meet increased workload: add to the permanent staff 
of the Design Branch an Electrical Engineer I, an 
Electrical Technician I , An existing temporary Electrical 
Assistant II should be made permanent, 

2, To clarify and strengthen lines of authority: reorganize, 
insofar as is practical, into 'product groups', concerned 
only with clearly defined portions of the Division 
workload , 

3, To meet the supervisory requirements of the new organiz- 
ation: add to the permanent staff of the Operations Branch 
an Operations Clerk and a Superintendent II, 

4, To equalize supervisory responsibilities: assign staff to 
'product groups' matching work assignments. This will 
include the consolidation of presently separated clerical 
functions into a single area supervised by the Operations 
Clerk, Relocation of positions to other Divisions 
within the Department is also included, 

5, To improve systems: Computerize some clerical operations 
in a manner similar to methods used elsewhere in the 
Department" . 

cont 'd , . , 
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S^ATIDlNG COMMITTEE REPORTS (Cont'd) 

Goaaniunity Services Grant 
Requests (Continued) 

MOVED by Aid. Rankin, 

THAT no action be taken at this time on the grant request 
of the United Native Nations (Native Counselling and Referral 
Drop-In Centre) . 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Rankin, 

THAT a grant of $19,6 37.00 be approved to the Crisis 
Intervention & Suicide Prevention Centre for Greater Vancouver. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 

MOVED by Aid. Puil, 

THAT Council reiterate that this be the final grant from 
the City to the Crisis Intervention & Suicide Prevention Centre 
for Greater Vancouver. 

- CARRIED 

(Aldermen Harcourt, Kennedy, Little, Marzari and 
Rankin opposed) 


MOVED by Aid. Marzari, 

THAT a grant of $36,288.00 be approved to the Downtown 
Eastside Residents' Association. 

- LOST NOT HAVING 
RECEIVED THE 
REQUIRED I4AJ0RITY 

(Aldermen Bellamy, Boyce, Ford, Gerard, Kennedy, 
Little, Puil and the Mayor opposed) 

MOVED by Aid. Rankin, 

THAT a grant of $12,600.00 be approved to the Downtown 
Eastside Residents' Association. 

- LOST NOT HAVING 
RECEIVED THE 
REQUIRED MAJORITY 

(Aldermen Bellamy, Boyce, Gerard, Kennedy, Puil 
and the Mayor opposed) 

MOVED by Aid. Harcourt, 

THAT a grant of $10,000.00 be approved to the Downtown 
Eastside Residents' Association. 

- LOST NOT HAVING 
RECEIVED THE 
REQUIRED MAJORITY 

(Aldermen Bellamy, Boyce, Gerard, Kennedy, Puil 
and the Mayor opposed) 

MOVED by Aid. Puil, 

THAT no grant be made to the Downtown Eastside Residents' 
Association. 

- CARRIED 

(Aldermen Harcourt, Little, Marzari and Rankin opposed) 

MOVED by Aid. Rankin, 

THAT a grant of $27,606.00 be approved to the Family 
Services; 

FURTHER THAT an amount of $2,500.00 be placed in the 
Personnel Services Department budget of the City of Vancouver 
to provide funding for retirement seminars for Civic employees. 

- CARRIED UNANIMOUSLY 
Al'JD BY THE REQUIRED 
MAJORITY 
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STAISBJING CCT4MITTEE REPQItTS (Cont'^J 

Community Services Grant 
Requeats (Continued) 


MOVED by Aid. Rankin, 

THAT a grant of $4,200.00 be approved to the Greater 
Vancouver Information and Referral Service. 

- CARRIED BY THE 
REQUIRED MAJORITY 

(Aldermen Kennedy, Puil and the Mayor opposed) 

MOVED by Aid. Rankin, 

THAT the City purchase 290 1979 updates of the Directory 
of Services to replace those currently being used by City 
departments or Boards at a cost of $7,250.00 (a purchase of 
services not from grants budget) . 

- LOST NOT HAVING 
RECEIVED THE REQUIRED 
I-IAJORITY 

(Aldermen Bellamy, Boyce, Kennedy, Little, Puil 
and the Mayor opposed) 


MOVED by Aid. Marzari, 

THAT a grant of $10,000.00 to cover the cost of one 
salary be approved to the Social Planning and Review Council 
of B.C. (SPARC) . 

- LOST NOT HAVING 
RECEIVED THE 
REQUIRED MAJORITY 

(Aldermen Bellamy, Boyce, Kennedy and the Mayor opposed) 

MOVED by Aid. Rankin, 

THAT a grant of $19,450.00 be approved to the Vancouver 
Association for Children with Learning Disabilities; 

FURTHER THAT a grant of $1,335.00 be made to cover the 
cost of rental of the Orpheum Theatre for a benefit performance. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 

MOVED by Aid. Rankin, 

THAT a grant of $20,010.00 be approved to the Vancouver 
Indian Centre Society; 

FURTHER THAT an allocation of $4,211.00 be made to cover 
outstanding taxes to date. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
riAJORITY 

MOVED by Aid. Marzari, 

THAT a grant of $20,000.00 be approved to the Vancouver 
Status of Women. 

- LOST NOT HAVING 
RECEIVED THE 
REQUIRED MAJORITY 

(Aldermen Bellamy, Boyce, Gerard, Kennedy, Puil and 
the Mayor opposed) 
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STAKPING COMMITTEE REgQIffS (Cont'd) 

Conmiunity Services Grant 
^e guests (Continued) 

Alderman Rankin referred to a memo he had received from 
Social Planning amending the recommended amount of $10,080.00 
to $11,550.00 to the Western Institute of the Deaf. It was 
therefore 

MOVED by Aid. Rankin, 

THAT a grant of $11,550.00 be approved to the Western 
Institute of the Deaf. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 

MOVED by Aid. Boyce, 

THAT the Committee's recommendations with respect to grants 
to the Red Door Rental Aid and Y.W.C.A. Housing Registry, be 
deferred to permit representatives of these groups an opportunity 
to appear before Council to discuss their grant requests. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Rankin, 

THAT recommendations A and C of the Committee contained in 
this Clause be approved and that recommendation B of the 
Committee be approved as amended this day. 

- CARRIED UNANIMOUSLY 


VII. Report of Standing Committee 
on Planning & Development 
(February 22, 197 9) 


The Council considered this report which contains four 
clauses identified as follows: 

CI. 1: Monthly Status Report on Rezoning Applications 

CI. 2: Status Report of Major Development Permit Applications 

CI . 3 : Disposition of City-owned Land North Side of 

Puget and Eddington Drives 
CI. 4: Revisions to Townhouse Guidelines for RT-2 and 

RT-2A District Schedules 


Clauses 1-4 inclusive 

MOVED by Aid. Harcourt 4.,.„^h 4t, 

THAT the recommendations of the Committee, as contained ilj 
clauses 1, 2 and 3 of this report, be approved, and clause 4 be 
recieved for information. _ ^^^^^^^^ UNANIMOUSLY 


VIII. Report of Standing Committee 
on Finance & Administration 
(February 22, 197 9) 

The Council considered this report which contains two 
clauses identified as follows: 

CI. 1: Provincial Youth Employment Program (PYEP '79) 
CI. 2: Health Department Lifestyle Project - Update 

Clauses 1 and 2. 

MOVED by Aid. Puil 

THAT the recommendation of the Committee, as contained in 
clause 1 of this report, be approved and clause 2 be received for 
information . 

- CARRIED UNANIMOUSLY 
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RISE FROM COMMITTEE OF THE WHOLE 

MOVED by Aid. Puil, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Puil, 
SECONDED by Aid. Kennedy, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 

BY-LAWS 

1. BY-LAW TO AMEND VARIOUS BY-LAWS 
TO INCREASE CERTAIN PERMIT AND 
INSPECTION FEES 

MOVED by Aid. Puil, 
SECONDED by Aid. Little, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Puil, 
SECONDED by Aid. Little, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


MOTIONS 


A . Allocation of Lands for Lane Purposes 

MOVED by Aid. Little, 
SECONDED by Aid. Boyce, 

THAT WHEREAS the registered owners have conveyed to the City 
of Vancouver for lane purposes 

the South 2 feet of each of Lots 1 and 2, 
Block 224, District Lot 526, according to 
Plan No. 590 

deposited in the Land Registry Office in the City of Vancouver, 
Province of British Columbia; 

AND WHEREAS it is deemed expedient and in the public 
interest to accept and allocate the said land for lane purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands 
so conveyed be, and the same are hereby accepted and allocated 
for lane purposes and declared to form and to constitute portion 
of a lane. 

- CARRIED UNANIMOUSLY 

1 . Sports Stadium - Site Study 

MOVED by Aid. Ford, 
SECONDED by Aid. Marzari, 

THAT WHEREAS there are many residents of Vancouver who 
are anxious to have a new sports stadium in the City; 

AND WHEREAS the higher priority given to the Convention 
Centre for Federal funding has made it difficult to achieve 
sufficient funds from that source; 

AND WHEREAS the P.N.E. has not so far had success in 
raising money from other sources; 
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Sports Staditm * 

AND WHEREAS the efforts to achieve a stadium appear to 
be fragmented ; 

AND WHEREAS agreement on the best site would enable all 
those interested to achieve a united effort; 

THEREFORE BE IT RESOLVED THAT City Council now request 
the G.V.R.D. to proceed with a site study to determine the best 
location for a sports stadium and that the City contribute 
$15,000 towards the study. 

- (Notice) 

Notice was called on the above motion of Alderman Ford. 


NOTICE OF MOTION 

The following Notice of Motion submitted by Alderman Little 
and seconded by Alderman Boyce was recognized by the Chair: 

1. Grant Applications: 

Policy In Respect of Receiving Delegations 

THAT WHEREAS the City Council the past several years has 
had a large number of delegations on one grant application 
(40 to 50); 

AND WHEREAS such a precedent could require the Council to 
extend the same privilege to delegations on behalf of every 
other grant application should they so request; 

AND WHEREAS the Council has not established a policy in 
respect of receiving delegations on behalf of any one grant 
application ; 

THEREFORE BE IT RESOLVED THAT the City Council establish the 
policy that no more than six delegations shall be heard on behalf 
of any one application for a civic grant. 

- (Notice) 


The following Notice of Motion submitted by Alderman Rankin 
and seconded by Alderman Harcourt was recognized by the Chair: 

2 . Cost of School Operations in the 
City of Vancouver 


THAT WHEREAS the City of Vancouver pays approximately 
93% of the Vancouver School Board's budget out of property 
taxes in the City of Vancouver; 

AND WHEREAS Victoria pays only 7% of the cost of School 
operations in the City of Vancouver; 

AND WHEREAS the McMath Commission recommended 75% 
Provincial funding and 25% civic funding; 

AND WHEREAS at the last meeting of the School Board, the 
Chairman, Trustee Divinsky, indicated that he had met with 
Mayor Volrich and they intend to ^6 to Victoria to lobby for a 
better financial formula for Vancouver: 

THEREFORE BE IT RESOLVED THAT the Committee be enlarged 
to consist of: 

Cont'd . . 
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NOTICE OF MOTION (ContM) 


Cost o£ School Operations in thii 
City of Vancouver {ContM) 


the Mayor and Aldermen, 

Chairman of the Vancouver School Board and School 
Trustees, 

Representatives from the B.C. School Trustees 

Association, 
Chairperson of the Consultative Committees, and 
Representation from the B.C. Teachers Association 

in order that this matter can be dealt with at this sitting of 
the Legislature. 

- (Notice) 


ENQU IRIES AND OTHER MATTERS 


Alderman Rankin - referred to reports that a carbon 

Carbon Substances Being substance manufactured at Cherry 

Shipped From Cherry Point Point is being shipped to 

Vancouver and the National Harbours 
Board has approved it being off- 
loaded here. 


Apparently the City of Everett, 
Washington, U.S.A., has refused 
to permit this substance to be 
off-loaded on its docks because 
of pollution. 

Alderman Rankin requested a report 
from officials on this matter. 

The Mayor so directed. 


Mayor Volrich - 
Reports to Next Meeting 
of Council 


The Mayor advised that the 
following reports will be before 
the next meeting of Council: 

a) his report on proposed 

procedure with respect to 
Governmental Reform; 


b) a report frcm the Fire Chief 
with respect to the fire at 
57th Avenue and Hudson. 


c) the requested report from the 
Mayor on the recent arson 
bombings in the City (this 
report will be 'In Camera"). 


Alderman Puil - expressed concern at a recent story 

"Discos Ripe for in the Vancouver Express 

Fire Bombing" attributing a statement to an 

employee of the Human Rights Branch 
that "discos ripe for fire 
bombing " . 

The Mayor advised that his office 
has been checking into this 
statement and hopes to be reporting 
to Council on this matter next 
week . 
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EiSgtllRIES AND OTHER MATTERS (Cont'd) 


Alderman Marzari - 
NHB Proposal Re: 
Fish Market 


referred to a very extensive 
proposal by the National Harbours 
Board to build and recreate an 
extensive fish market facility at 
a different location from the 
existing market on the waterfront. 

The Alderman enquired if this may 
conflict with the funds being 
requested for the Convention Centre. 
She requested a report reference 
on this matter . 

The Mayor advised that this proposal 
is still in the preliminary stages 
and a report reference would be 
premature. 


Alderman Ford - 
Trade/Convention Centre 


queried if the Province has 
responded to the City's suggested 
financial arrangements with 
respect to the Trade/Convention 
Centre . 


« «' 


The Mayor advised he has received 
a letter confirming the Provincial 
Government's decision and 
undertook to make a copy available 
to Alderman Ford. 


The Council recessed at approximately 5:35 p.m. to 
reconvene "In Camera" in the Mayor's Office. 


The foregoing are Minutes of the Regular Council Meeting 
of March 6, 19 79, adopted on MarcH 13, 1979. 
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WORKS & UTILITY MATTERS 


INFORMATION 


1. High Pressure Sodium Street Lights 
The City Engineer reports as follows: 

"In the review of Engineering Department activities and budgets last year 
City Council was advised that all aspects of the Department are constantly 
being reviewed to ensure that the latest materials and techniques are utilized. 
More specifically in the Street Lighting section it was noted that a study was 
currently in progress on the cost/benefits of adopting high pressure sodium 
lamps which have recently become available. 

The purpose of this report is to advise City Council of the results of our 
internal study and inform Council that the Engineering Department plans to 
use high pressure sodium street lights generally instead of mercury vapour 
street lights in future street lighting and lane lighting installations. 

In the white paper on municipal services submitted to Council in 1977 the three 
criteria governing the installation of street lights in Vancouver were listed 
as safety, cost and appearance in that order. Mercury vapour street lights have 
been used in street lighting programmes in Vancouver for more than twenty years 
to meet these criteria by providing adequate lighting at lowest costs using only 
one- third of the energy of the incandescent types previously used. 

Because of increasing energy costs, high pressure sodium street lights 
can now provide street lighting at lower operating costs, using only 
one half the energy of mercury vapour types. The higher equipment 
costs of the high pressure sodium street lights are now more than 
offset by the saving in energy costs. The following table shows the 
estimated mileages of street lightls to be installed during the next 
five years including the upgrading of existing street lighting 
(both mercury vapour and incandescent) which is not adequate for 
safety needs. Also shown are the estimated annual savings In 
operating costs compared with the additional capital costs involved 
and the estimated annual saving in electrical energy by using high 
pressure sodium street lights instead of mercury vapour street lights. 


Type of Street 
or Lane 


Miles of Lighting 
To Be Installed 


Annual Savings in Energy 
And in Operating Costs 
Using HPS Instead of Mercury 


Additional 
Capital Cost of 
HPS Lighting 


Major Streets 

Conmiercial Lanes 

Local Residential 
Streets 


40 
16 

86 


Saving in 
Energy 

2,400,000 KWH 
400,000 KWH 

700.000 KWH 
3,500,000 KWH 


Saving in 
Operating Costs 

$60,000 
$ 6,000 

$12.000 
$78,000 


$130,000 
$ 30,000 

$ 40,000 
$200,000 


Most cities in Canada and the U.S.A. started using high pressure sodium street 
lights within the last few years. Appendix 1 is a summary of reports from various 
cities on the subject. Locally, the Department of Highways and some municipalities 
have commenced using high pressure sodium street lights. In Canada high pressure 
sodium street lighting is being used where new street lights are required or where 
existing street lighting must be upgraded. It is still not economical in Canada 
to replace existing street lights with new high pressure sodium street lights 
to save energy only. 

In recent years there have been a number of submissions and suggestions to 
Council that more enqjhasis be placed on the aesthetic aspects of street lighting. 
After receiving reports from Engineering and Planning Departments on current 
street lighting standards and practices and a proposed study for developing new 


• • • 


383 


•IBiRAGER'S REPORT, t, 1179 fmg^S M: * 

Clauge No, 1 coot ' cl i 

standards. Council in June 1975 concluded that the present City policies provide 
the best combination of environmental acceptability together with installation and 
operating costs. It should be noted by Council that the high pressure sodium lamp 
emits a different colour from the present standard mercury vapour, a yellow-orange 
colour compared to the blue-green of the mercury vapour. This different colour is 
considered to be quite acceptable and experience in other cities has supported 
this. 

The 1979 street lighting program which would involve high pressure sodium street 
lights includes the following arterials : Granville Bridge, Fir St. - 3rd to 
16th, Kerr St. - 63rd to S.E. Marine, 12th Ave. - Kingsway to Heather, Davie St. - 
Richards to Beach, Denman St. - Georgia to Beach and Robson St. - Thurlow to 
Denman. " 

The City Manager submits the matter to Council for INFORMATION. 
RECOMMENDATION 

2 . Local Improvement Procedure By-law - Amendment 
The City Engineer reports as follows : 

"An amendment to the Local Improvement Procedure By-law is desirable in anticipation 
of a planned project. The by-law presently defines Lane Lighting as being supported 
on wooden poles. We are working towards a project in a lane where there are no poles 
and the lights would be mounted on a building. As the program develops, there may 
be other such cases or lights mounted on bridges, steel poles, etc. The definition 
should be broadened to include other forms of support. 

This is advanced at this time because we expect the by-law to be opened with respect 
to the Kiwassa N.I. P. Area and this amendment can be made at the same time. By 
approving this change. Council is not approving mounting lights on a building, but 
only making by-law provision so that it may deal with such a proposal should it 
arise. 

I recommend that the Director of Legal Services be requested to bring forward an 
amendment to the Local Mprovement Procedure By-law (3614 as amended) to redefine 
Lane Lighting so as to allow forms of support other than wooden poles." 

The City Manager RECOMMENDS that the above recommendation of the City Engineer be 
approved. 

3. Proposed Redevelopment of Sigurdson's Millwork Site; 
N/E 6th Avenue and Birch Street 


The City Engineer reports as follows : 

"On April 5, 1978, the Development Permit Board approved development permit 
application No. 77234 subject to a number of conditions. This development permit 
was for the substantial redevelopment of the Sigurdson's Millwork site at the 
northeast corner of 6th Avenue and Birch Street together with the construction of 
a parking garage on City-owned Lot 21, False Creek, Plan 16003. Council approved 
the lease of Lot 21 on October 17, 1978. 

Lengthy negotiations have taken place to resolve the conditions of approval for 
this development permit. It is now necessary to obtain Council authority to enter 
into several agreements with the applicant to resolve the outstanding issues before 
this permit can be issued. These agreements are: 

A. The lease of the easterly 40 feet of Birch Street north of 6th Avenue. 

B. An agreement permitting the walls which support 6th Avenue and Alder 
Crossing to remain on Lot 21 and provide for their continuance. 

C. An encroachment agreement permitting the parking structure proposed to be 
constructed on Lot 21 to extend beyond the property line on Alder Crossing 
and abut the bridge structure and use the existing walls as a part of the 
proposed structure. 
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D. A bulkhead agreement to be registered against Lot 'A' (Reference Plan 2321), 
Block 273, District Lot 526, to provide for the reconstructed building being 
built in non-conformance with the City's building grade. 

The legal description of these sites will change when the land is res ub divided . 

A . The Lease of the East 40 feet of Birch Street North of 6th Avenue 

The developer has applied to lease the easterly 40 feet of Birch Street from 
6th Avenue to approximately 200 feet north. He wishes to use the portion of 
road for access and parking. Birch Street is dead-ended north of 6th Avenue 
and serves only the applicant's property and the one lot on the west side of 
Birch Street. 

I recommend that the portion of Birch Street adjacent to Block 273, District Lot 526, 
shown hatched in the attached sketch be closed, stopped up and leased to abutting 
owner of Lot 'A' (Reference Plan 2321), said Block 273, subject to the following 
conditions : 

(a) The term of the lease shall be ten years, provided however that the lessee 
may terminate the lease on one month's notice to the City and after 5 years 
the City may terminate the lease on 12 months notice to the lessee. 

(b) The rent shall be $297.50 per month for the first 5 years and thereafter on or 
before the 5th and 7th years of the lease the parties shall review the rent 
and if they fail to agree the matter shall be a subject for arbitration. 

(c) The lease area to be used for access to said Lot 'A' and said Lot 21 
and for parking only. 

(d) No structures to be erected on the lease area and the design grades and surfacing 
to be to the satisfaction of the City Engineer. 

(e) Access to the property on the west side of Birch Street is to be permitted over 
the westerly 22 feet of the lease area. 

(f) The drainage of the lease area to be the responsibility of the lessee and to 
be to the satisfaction of the City Engineer. 


B . An agreement permitting walls which support 6th Avenue and Alcler Crossing 
to remain on Lot 21 and provide for their continuance. 

Portions of the Alder Crossing Bridge abutment and portion of the walls 
supporting 6th Avenue west of Alder Crossing are situate on Lot 21, False 
Creek, Plan 16003. The applicant wishes to build a parking structure 
adjacent to these walls and abut the walls with his parking decks. We are 
In favour of this arrangement provided that the applicant agrees to protect 
the walls for the life of the lease and providing for an easement and a 
bulkhead agreement should the lessee exercise the option to purchase clause 
to be contained In the lease. 

I recommend that the Director of Legal Services be authorized to enter Into an 
agreement on behalf of the City with the lessee of Lot 21, False Creek, Plan 16003, 
authorizing the walls to remain In the lease area and permitting the lessee to 
abut the walls subject to the following conditions: 

(a) No changes are to be made to the walls or footing of the walls without 
approval of the City Engineer. 

(b) The footing must not be undermined in any way. 

(c) The top floor of the parking structure may be allowed to rest on the wall 
In a manner first approved by the City Engineer but the w«^l shall not be 
used by t|p lessee as support for the parking structure. 

(d) Details of any connection to the walls or footing to first be approved by 
the City Engineer. 

(e) Access to the walls for maintenance of the walls and footings Is not to be 
unreasonably withheld. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
Staff Changes and Reorganization: 

Electrical Division, Engineering Department (cont'd ) 

It is advised, however, that efforts will be made to replace any 
redundant personnel in accordance with the City's hiring priority 
policy. The Director of Personnel Service's report was submitted 
under date of January 4, 1971, containing the following summary 
of recommendations: 


"Incumbent 


One New Position 


One New Position 


One New Position 


One New Position 


Present 
Classi- 
fication 


Proposed 
Classi- 
f ication 

Superintendent II 
P.G. 29 
$902-1084 


(1) 


(1) 


Electrical 
P.G. 28 
$862-1031* 


Eng 


(2) 


Electrical Tech. I 
P.G. 25 
$7 53- 902 


Engineering 
Assistant II 
Pay Grade 17 
$526-629 


(3) 


Ef f ecti ve 
Date 


When 
adopted 


When 
adopted 


When 
adopted 

When 
adopted 


One New Position 


One New Position 


One New Position 


One New Position 


Engineering (3) When 
Operations Clk. adopted 
P.G. 20 $601-722* 
(plus two Pay Grades 
for a 37 1 hour week 
and in lieu of rest 
periods 

(3) 

Accounting Clk, II When 
P.G. 18 $546-657 adopted 

Storekeeper I (3) When 
P.G. 18 $547-657* adopted 
(Plus two Pay Grades 
for a 37 J hour week 
and in lieu of rest 
periods) 

(4) 

Storeman II When 
Pay Group 5 adopted 
$3,375 per hour 


R.I. Guthrie 


M.A, Smith 
(Filling the 
position as a 
Clerk-Typist II) 


Clerk III 
P.G. 17 
$526-629 


Clerk-Steno 
II P.G. 10 
$389-459 


no change 


Clerk-Typist II 
P.G. 9 $372-441 


When adopted and 
to continue after 
position is trans- 
ferred, sub.ject to 
review 6 mos . after 
date of transfer 

When adopted and 
to continue after 
position is 
transferred 


cont 'd . 
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Clause No. 3 cont'd ; 

(f) The lessee to indemnify and save harmless the City against all claims for 
damages, costs, etc., arising out of any injury to persons or damages or 
loss of property occasioned by the use of the walls as herein permitted or 
damages thereto caused by the lessee. 

C . An Encroachment Agreement permitting the parking structure, proposed to 
be constructed on Lot 21. to extend beyond the property line on Alder 
Crossing and abut the bridge structure. 

The face of the Alder Crossing bridge abutment is approximately a foot clear 
of the property line, (into the street). To allow the parking decks to abut 
the bridge abutment it is necessary for these decks to encroach onto the 
street. The other alternative would be to have the developer build a wall 
at the edge of the bridge footing (approximately two feet apart). This 
width would not be sufficient to allow access for maintenance of the wall. 

1 recommend that the Director of Legal Services be authorized to enter into an 
encroachment agreement on behalf of the City allowing the construction and 
maintenance of a parking structure extending into Alder Crossing approximately 

2 feet subject to the following conditions: 

(a) The agreement to be for the life of the parking structure or the term of the 
lease whichever is the shorter. 

(b) The design and method of construction of the parking structure as it relates 
to the Alder Crossing bridge to first be approved by the City Engineer. 

(c) The lessee to indemnify and save harmless the City against all claims for 
damages, costs, etc., arising out of the permission herein granted. 

D. A Bulkhead Agreement to be registered against Lot 'A' (Reference Plan 2321), 
Block 273, District Lot 526 to provide for the reconstructed building being 
built In non-conformance with the building grade. 

The developer wishes to reconstruct the building in such a way that the lower 
floor gets light along the 6th Avenue side of the building. In order to do this 
he will be below the established building grade and therefore below the curb 
and sidewalk grade. It will be necessary to give special treatment to the 
portion of street lying between the sidewalk and the property line. A retaining 
wall and embankment will need to be constructed to support the street. It is 
therefore necessary for the City to enter into agreements with the abutting 
owner of Lot 'A' to require him to support the street and further to permit 
him to maintain a wall, embankment and landscaping on the street. 


I recommend that the Director of Legal Services be authorized to enter into 

a bulkhead agreement on behalf of the City with the owner of Lot 'A' (Reference 

Plan 2321), Block 273, District Lot 526 subject to the following conditions: 

(a) Any structure, filling or embankment constructed on or adjacent to 6th 
Avenue to be installed under the direct supervision of a Professional 
Engineer to plans first approved by the City Engineer. The costs of 
these works to be at the expense of the owner, except that the City will 
pay for the relocated curb and Rutter, pavement, ground cover and the cost 
i»f a two font lilp.li wmI I . 

(b) The owner of said Lot 'A' enters into an encroachment agreement permitting 
him to maintain the vail, embankment and landscaping on the street and 
indemnify and save harmless the City against all claims for damages, costs, 
etc., arising out of the permission herein granted." 


The City Manager RECOMMENDS that the foregoing recommendations of the City Engineer 
be approved. 


fOR CCllUQi Aam see PAGE(S)...SJd. 
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(SOCIAL: A-2 - 1) 


SOCIAL SERVICE AND HEALTH MATTERS 


RECOMMENDATION 

1. Food Management Service - 

Cordova House and Continental Hotel 

Tlie Director of Civic Buildings reports as follows :- 

"The food service at the Continental Hotel and Cordova House is operated 
under an agreement with Pamell Poods on a cost plus fixed fee basis. The 
quality of the service has not proved satisfactory during the last year 
and we requested a number of food services to suhmit alternate proposals. 

A review was carried out on all the proposals keeping in mind the objectives 
of providing a good food service at a reasonable cost. The reviewing 
Ccninittee ccnprised of representatives from the Health Department, the 
Ministry of Human Resources, the Finance Department, and Civic Buildings 
Department. The budget estimates of the proposals were as follows: 


The lowest cost proposal was not acceptable since the ccnpany is not 
established, references were not available, the proposal lacked detail 
and the menus were inadequate. On the basis of the review the decision 
of the Ccninittee was that VS Services would provide the best food service 
for the money at both facilities. 

Ute cost of the service is 100% recoverable from other senior levels of 
government, therefore there is no cost to the City. 

Recamended that the Director of Civic Buildings be authorized to cancel 

the agreement with Pamell Poods Limited and that a new agreement be 

entered into with VS Services satisfactory to the Director of Legal Services." 

Ttie City tfanager RECOMMENDS that the foregoing recontiendaticn of the Director of 
Civic Buildings be approved. 


1. 
2. 
3. 


Custonized Poods 
VS Service 
Pamell Poods 


$196,534 
$208,156 
$233,448 


FOR COUNCIL ACTION SEE PAGE(S) -ikd. 


Manager's Report, March 2, 1979 .... (BUILDING: A-4 - 1) 


BUILDING AND PLANNING MATTERS 


RECOMMENDATION 

1. Kensington N.I. P. - Appropriation of Funds: 

Improvements to Sir Richard McBride School Playground 

The Director of Planning reports as follows: 

"On April 4, 1978, City Council approved the Kensington Concept Plan, which 
included $150,000 for improvements to schools in the Kensington N.I. P. area. 
The Concept Plan suggested improving outdoor recreational opportunities for 
the benefit of school children and local residents at the four elementary 
school annexes and one elementary main school in the area. 

Sir Richard McBride School is the second school project in the Kensington 
area to have reached the funding stage. The design and cost estimates" for 
Phase II of the creative play area have been prepared by the School Board. 
Phase I of the project was completed in the Spring of 1978 with funds raised 
by the school independently of N.I. P. and labour provided by N.I.P. Committee 
volunteers. The proposed second phase includes a fort complex complete with 
trolley ride, several types of swings, a geodesic dome, some fencing, and 
the relocation of existing equipment. The teachers at McBride School and 
the Parents Consultative Committee have been involved in the designing of 
this project. 

The estimate prepared by the Vancouver School Board comprises a total of 
$20,840, of which the School Board would pay $4,555 for overheads. This 
would leave a cost to N.I.P. of $16,285. (see Appendix "A".) 

The Kensington Citizens N.I.P. Planning Committee has discussed the project 
and recommends the allocation of up to $16,285 to construct the project. 

The Director of Planning recommends that City Council approve the approp- 
riation of up to $16,285 from the Kensington N.I.P. account 891/8704 for 
the construction of improvements to Sir Richard McBride School grounds, 
with costs to be shared as follows: 


The City Manager RECOMMENDS that the recommendation of the Director 
of Planning he approved. 


2. Riley Park N.I.P. - Appropriation of Funds: 
Roller Skates for Riley Park Ice Rink 

The Director of Planning reports as follows: 

"On July 26, 1977, City Council approved the Riley Park N.I.P. Concept Plan which 
Included an allocation of $710,000.00 for Improvements to various conmunlty 
facilities and services. The purpose of this report 1s to recommend the 
appropriation of a portion of these funds for the purchase of roller skates for 
use at the Riley Park Recreation Complex Ice Rink, as outlined In the N.I.P. 
Goncept Plan. 

The Proposed Project : 

Roller skating In the Riley Park Community Is a very popular recreation 
activity for youth between the ages of 12 to 17 years. Presently, these 
youth must travel to North Vancouver or Richmond to roller skate. In 
discussions with local youth and residents, Individually and at public meetings, 
and through a community youth survffy, (undertaken by the Little Mountain Youth 
Project) the Riley Park Citizens' Planning Committee concluded that the provision 
of a roller skating program In the neighbourhood is a very high priority. 


Federal 

Province of B.C. 
City of Vancouver 


(50%) 
(25%) 
(25%) 


$ 8.142.50 
4,071.25 
4,071.25 


$16,285.00 


II 
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Preliminary investigations concluded that the development of a private roller 
skating rink in the Riley Park area is not feasible at this, time on economic 
grounds and because of the lack of space needed for such a facility. Through 
further discussions with the Park Board, Riley Park Recreation Centre staff, 
local youth and residents, the Citizens' N.I. P. Planning Committee found that the 
Riley Park Recreation Complex Ice Rink is potentially available for roller 
skating during the summer months, when this facility is not otherwise in use. 

The only problem is that the Park Board does not have the necessary roller skates 
nor the budget to purchase such equipment. The Park Board staff have concluded 
that the existing concrete ice surface will not be damaged in any way, if skates 
with plastic wheels are used and that the surface would only require minimum 
additional maintenance above and beyond the current maintenance program. 

Therefore, the Riley Park Citizens' N.I. P. Planning Committee proposes to 
purchase new roller skating equipment as itemized in Appendix I. The Vancouver 
Park Board has agreed to the proposed skating program as well as the ongoing 
maintenance and replacement of equipment. It is expected that costs will be 
recovered in all or part through user fees as is normally done for other community 
centre facilities and equipment. 

The Riley Park Citizens' N.I. P. Planning Committee strongly supports the proposed 
expenditure and recommended it in their Neighbourhood Concept Plan because of the 
strong youth demand for the program and because it will expand and create a new 
opportunity for neighbourhood youth to be involved in productive leisure time 
activities. 

The Central Mortgage and Housing Corporation and the Province of B.C. have 

been advised of this proposed expenditure and concur with the recommendation for 

funding of this project. The total cost is $19,701.00. 

Recommendation : 

The Director of Planning recommends that Council approve an expenditure of 
$19,701.00 to be appropriated from the Riley Park N.I. P. Social and Recreational 
Facilities Budget Account #898/9412 for the purchase of roller skating equipment 
for use at the Riley Park Recreation Complex Ice Rink, costs to be shared as 
f ol 1 ows : 

C.M.H.C. (50%) $9,850.50 

Province of B.C. (25%) $4,925.25 
City of Vancouver (25%) $4,925.25 " 


The City Manager RECOMMENDS that the recoiranendation of the Director 
of Planning be approved. 

INFORMATION 

3. 2705 Point Grey Road - P.P. A. No. 83253 

The Director of Planning reports as follows: 

"Development Permit Application No. 83253 has been filed 
by Dan White, Architect, on behalf of Mr. C. N. Woodward, 
to add to the existing one family dwelling in this 
RT-2 District. 

This Development Permit Application is being referred to 
Council for information in accordance with Council's 
resolution of May 24, 1977, which states that all Develop- 
ment Permit Applications in the designated priority areas 
on the north side of Point Grey Road are to be brought to 
the attention of Council. 

The drawings submitted with the application indicate the 
construction of additions (approximately 315 sq. ft.) to 
the front and rear of the second storey. 
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The proposed development is an outright use and complies 
with all the regulations of the Zoning and Development 
By-law. 

Before the Director of Planning issues the Development 
Permit, it is being referred to City Council for inform- 
ation in accordance with Council's resolution of 
May 24, 1977. " 

The City Manager submits the foregoing report of the Director 
of Planning for the INFORMATION of City Council. 


CONSIDERATION 

4 . Hardship Appeals 

The Director of Legal Services reports as follows: 

"On September 28, 1978 Council adopted the following resolution: 

'That the hardship appeals considered this day be referred 
to the Director of Legal Services for advice to Council 
on means by which owners who persist in renting illegal 
suites on a continuing basis could be prosecuted. ' 

I am somewhat puzzled by this motion because we are constantly 
laying charges against owners for renting out illegal suites 
on a continuing basis. 

The present hardship procedure has no by-law authority, but is 
simply an instruction not to enforce the by-law in a particular 
instance. Where an application is refused, we proceed with 
usual enforcement procedures. If what is meant by the resolu- 
tion is that people who have been refused, continue to re-apply 
and thus delay enforcement, I can only suggest that perhaps as 
a standing policy Council should declare that once refused, no 
re-applications will be considered with respect to the same 
premises for the next twelve-month period. Provided that this 
may be waived by Council in special circumstances. This is 
similar to the provision applicable to a refused rezoning 
application. " 

The City Manager submits for Council's CONSIDERATION the suggestion 
of the Director of Legal Services that Council adopt a policy of not 
considering re-applications of refused hardship applications for 
twelve months. 


RECOMMENDATION 

5 . Grandview-Woodland N.I. P.; Laura Secord School Gymnasium 


The Director of Planning and the Director of Civic Buildings report as follows: 

"On July 12, 1977 Council approved the Grandview-Woodland N.I. P. Concept 
Plan which includes an allocation of $1,035,000.00 for improvements to 
elementary schools in the area. The Concept Plan indicates that Laura 
Secord Elementary School should be made more usable by the general com- 
munity and that recreational opportunities for Its students should be 
Improved by providing an elementary school size gymnasium. 

This report recommends the appropriation of funds for the construction of 
the proposed gymnasium, the design for which is now complete. 
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The Concept Plan allocated $390,000 for the gymnasium, to which the Van- 
couver School Board at its meeting of December 5, 1977 added funding of 
$43,000. for a total budget of $433,000. On April 11, 1978, Council 
approved the Terms of Reference for this project, appointed Byron Olson 
Architects as architect, and approved the expenditure of up to $31,200 
from the Grandview-Woodland N.I. P. Budget Account for design fees. 

The design prepared in the interim encourages maximum possible community 
use through complete separation of the building and its heating and light- 
ing functions from the main building. Weekend use has thus been made 
possible without incurring the cost of weekend janitorial service. Special 
attention has been paid to the development of a design which will minimize 
the costs of operating the facility to both the community and the School 
Board. 


The architect completed the design in accordance with the Terms of Refer 
ence, and on January 24, 1979, the following tenders were received for 


the construction of the gymnasium: 

Westmount Construction Ltd. $509,140 

Aspen Construction Ltd. $528,231 

Hodgson, King & Marble Ltd. $545,720 

Ekson Construction Ltd. $546,554 

Rossi Construction (1976) Ltd. $546,800 

Fairview Construction Ltd. $554,848 

Mi -Dan Construction Ltd. $559,000 

Interland Contractors Ltd. $559,872 

Double V Construction Ltd. $566,600 


The bid from Mi -Dan Construction was incomplete and therefore not accept- 
able. The lowest bid of $509,140 was approximately $112,000 over the 
funds budgeted for construction of the building. 

The architect was advised that a request for such additional funds could 
not be supported. The Building Committee agreed with the architect's recom 
mendation to alter the design and negotiate a reduction in price with 
the low bidder, Westmount Construction Ltd., the objective being to reduce 
the cost to the original budget. 

Changes satisfactory to the Building Committee were made, and negotiations 
completed with Westmount Construction Ltd., arriving at an agreed price 
of $407,702, a reduction of $101,438. 

On the basis of this price, the total project cost is now estimated to be 
$456,602, as detailed below: 


Architect's and consultants' fees $34,700 

Construction contract (based on 

negotiated low tender) 407,702 

Permits, testing, miscellaneous 2,000 

3% Contingency 12.200 

$456,602 

Funding requested will be $456,602 less $31,200 previously appropriated, 
and $43,000 allocated by the School Board, for a total required additional 
funding of $382,402. 

The Grandview-Woodland N.I. P. Committee supports the appropriation of 
N.I. P. funds for the implementation of this project. C.M.H.C. and the 
Province concur with this appropriation for the construction of the Laura 
Secord School Gymnasium. 
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It is recommended that Council : 

A. Appropriate $358,800 from the Grandview-Woodl and N.I. P. Social/ 
Recreational Account 898/94 04 and $23,602 from the Reserve Account 
898/9408 for the construction of the Laura Secord Gymnasium, costs 
to be shared as follows: 

C.M.H.C. - $191,201.00 

Province of B. C. - 95,600.50 

City of Vancouver ^ 95,600.50 


B. Accept the price negotiated with the low bidder, Westmount Construction 
Ltd.. and enter into a contract satisfactory to the Director of Legal 
Services." 


The City Manager RECOMMENDS that the recommendation of the Director of Planning 
and the Director of Civic Buildings be approved. 


6. Mount Pleasant N.I. P. - Bus Shelters 


The Director of Planning and City Engineer report as follows: 

"On September 28, 1976, Council approved the Mt. Pleasant Concept Plan, which 
included the goals for the Mt. Pleasant N.I. P. area. One of these goals, to 
'improve the physical conditions in the N.I. P. Triangle' specifically identi- 
fied that provisions should be made for the installation of bus shelters at 
16 of the most heavily patronized stops within or along the perimeter of the 
N.I. P. Triangle. 

As the result of Planning and Engineering surveys which have taken place over 
the past three years, it has been ascertained that some of the most heavily 
patronized stops may receive new commercial shelters at no cost to the N.I. P. 
program. 

In addition, it also has been recommended by the N.I. P. Committee, and agreed 
to by the Engineering Department, that existing City shelters in other areas 
can be replaced by commercial shelters and relocated to Mt. Pleasant, thus 
leading to a substantial cost reduction to the N.I. P. program. Estimates 
submitted to the Director of Planning from Engineering indicate that the re- 
location cost of one city shelter is approximately Eleven Hundred Dollars 
($1,100.00) plus a refurbishing cost of approximately $500.00 as necessary. 
It has also been confirmed that the Mt. Pleasant N.I. P. area has priority 
for these displaced shelters because Council authorized the installation 
of twelve city-style shelters in Mt. Pleasant on April 5, 1977. 

Conditions to be met (as specified by the Engineering Department) were that 
in each approved location within the various N.I. P. areas (commercial or city 
shelters), the owners of the properties abutting the shelters must be notified 
in writing. This was undertaken by the Planning staff. 

Locations approved by the Engineering Department for installation of commercial 
bus shelters at no cost to the Mt. Pleasant N.I. P. program are: 

1. Broadway at Brunswick (N.E.) 

2. Broadway at Prince Edward (S.E.) 

These locations have been confirmed with the bus shelter company and it is 
hoped that some additional commercial shelters may be installed in the Mt. 
Pleasant area. However, at this time it is proposed to proceed with installation 
of relocated City shelters in the remaining desirable sites in Mt. Pleasant. 
If future arrangements can be made for more commercial shelters, they will be 
installed instead of City shelters. 
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As part of the commercial bus shelter agreement, some City shelters are being 
replaced by commercial shelters and relocated at no cost to the City. On this 
basis, five City bus shelters can be provided for Mt. Pleasant with only t)ie 
refurbishing cost of approximately $2,500.00 being chargeable to N.I. P., The 
locations are as follows: 

1. Fraser at Broadway (S.W.) 

2. Fraser at 13th Avenue (S.W.) 

3. Clark at Broadway (N.E.) 

4. Kingsway at St. George (N.W.) 

5. Knight at 21st Avenue (N.E.) 

Two other locations originally identified in the April 5, 1977 report have also 
been accommodated through alternative arrangements by the City Engineer without 
cost to the N.I. P. program. These are: 

1. Fraser at 12th Avenue (N.W.) 

2. Clark at 14th Avenue (N.W.) 


There are five additional locations which are desirable and for which 
consideration may be given for commercial shelters. The Mt. Pleasant 
N.I. P. Committee would support the installation of commercial shelters 
at these locations but if these shelters cannot be provided, they would 
support the installation of relocated City shelters at an approximate cost 
of $1,600.00 per shelter (including relocation and refurbishing). The 
approximate total cost of $8,000.00 would be funded from Mt. Pleasant 
N.I. P. Accounts. These locations are as follows: 

1. Broadway at Guelph (N.E.) 

2. Broadway at Carolina (N.W.) 

3. Kingsway at Windsor (N.W.) 

4. Kingsway at Inverness (N.W.) 

5. Broadway at Windsor (N.W.). 

Summary 

Installation of bus shelters was identified as a priority in the Mt. Pleasant 
Concept Plan. In April, 1977, it was proposed to 'install twelve (12) City 
shelters in Mt. Pleasant at a cost of approximately $43,300.00.' However, 
significant cost savings, due to the implementation of the commercial bus 
shelter program were identified and the decision was deferred. As outlined 
above, it is now possible to provide fourteen (14) bus shelters for Mt. 
Pleasant for a cost of approximately $10,500.00. Funds for this project 
are available in the Mt. Pleasant Services/Utilities Accounts. The project 
requires the alternative cost sharing formula for utilities where the City 
share is 62.5%. 

C.M.H.C. and the Province have been briefed and concur with the expenditure 
of Mt. Pleasant N.I. P. funds for this project. 

The Director of Planning and City Engineer therefore recommend that: 

Council approve the appropriation of $10,500.00 from the Mt. Pleasant 
N.I. P. Services/Utilities Account number 896/9217 to install bus 
shelters in the Mt. Pleasant N.I. P. Triangle Area; with costs to 
be shared as follows: 

C.M.H.C. (25% of Total) $2,625.00 
Province (12.5% of Total ) $1,313.00 
City (62.5% of Total) $6,562.00" 


The City Manager RECOMMENDS that the recommendation of the Director of Planning 
and City Engineer be approved. 
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7. Kensington N.I. P. - Retention of Consultant for Phase II 
of Kensington Park Playing Field Design 

The Director of Planning reports as follows: 
"BACKGROUND 

On October 3, 1978, City Council adopted the recommendation of the Director 
of Planning to allocate up to $3,500 of Kensington N.I. P. funds to Vancouver 
Park Board so that they might commission Amalgamated Recreation Engineers 
and Network Associates Limited (A. R.E.N. A.) to produce a preliminary design 
for the reconstruction of the northerly playing field on Kensington Park. 
The terms of reference were subsequently expanded to include a preliminary 
design for the two fields on the park. 

Since that time, A. R.E.N. A. has suggested three alternative methods of 
field construction and provided preliminary estimates and layout drawings. 
A. R.E.N. A. 's report, Kensington Park Field Reconstruction , December 6, 1978, 
has been discussed in detail by the Kensington Planning Committee, Park 
Board staff and Planning staff. A copy is available in the Planning 
Department. 

PURPOSE OF THE REPORT 

The purpose of this report is to: 

1. briefly outline and recommend to the preferred method of field 
reconstruction ; 

2. recommend the allocation of N.I. P. funds to the Vancouver Park Board 
for the further retention of A. R.E.N. A. to proceed with the preparation 
of working drawings and technical specifications for the preferred 
playing field design, ready for contract tender; 

3. recommend the allocation of N.I. P. funds to the Park Board to conduct 
the public tendering process. 

PLAYING FIELD DESIGN ALTERNATIVES 

The objective of reconstructing the playing fields in Kensington Park is to 
provide a constant level of field conditions throughout the year and various 
weather conditions, while minimizing the amount of maintenance required. 
The three types of possible playing field construction, as outlined in 
A. R.E.N. A. ' s report are : 

1. soil turf playing surface 

2. modified sand system 

3. membrane sand system 

The three types of playing field construction vary considerably in const- 
ruction cost and maintenance costs. Generally, the less expensive fields, 
i.e. soil turf and modified sand systems, while costing less initially, 
have higher maintenance costs and do not have as durable a surface as the 
membrane sand system. 

The Soil Turf Playing Surface consists of a crowned field of good quality 
soil over granular material and drainage pipes with surface irrigation and 
fertilization. Compaction and drainage are major problems. 

The Modified Sand System uses sand as the growing medium with a top layer 
of sand and organ ics over granular material and drainage pipes with surface 
irrigation and fertilization. The main problems with this system are the 
lack of control of drainage and the growth of the grass. 
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A. R.E.N. A. has recommended that a Membrane Sand System will produce the 
best playing surface of these alternatives available. This system Is the 
most costly initially; however, there are many advantages to this method. 
It can increase player usage to 700 hours of competitive play annually and 
many more hours of casual play without major damage to the quality of the 
surface. A membrane sand system is just being completed at U.B.C. and is 
considered to be one of the most progressive methods of field construction 
available. 

The membrane sand system operates on the basis of using sand as a growing 
medium and having it completely isolated by an impervious membrane which 
provides for complete control within that membrane of irrigation, drainage 
and fertilization applied through the subsurface irrigation system. The 
main advantage of the membrane system is that it provides an accurately 
controlled, frequently watered, properly fertilized and well drained field 
for the best quality grassed playing surface. 

The membrane sand system can be installed with either a fully automated, 
semi -automated or manual control system to regulate irrigation, drainage 
and fertilization. It is proposed that an independent control room be 
located unobtrusively on the site of Kensington Park. It would be more 
advantageous to have a fully automated system, as the extra capital outlay 
at the outset would result in a system that requires lower annual operating 
costs and, in the long run, would save money. 

A. R.E.N. A. 's estimate for the cost of constructing the two fields, both at 
110 X 75 yards, at the same time, for a fully automated system, is $193,950. 
To this price would be added the cost of manhole relocation, path reloca- 
tion, snow fencing, consultant and Park Board fees and a one year main- 
tenance contract. The total price is, therefore, estimated at $219,500. 

PHASE II OF CONSULTANT'S WORK 

In order for work to proceed on the redevelopment of the Kensington Park 
playing fields, it is necessary to retain the consultants, A. R.E.N. A., to 
prepare the working drawings, technical materials and workmanship speci- 
fications ready for contract tender. A. R.E.N. A. has advised that the cost 
of their services for this next phase is $10,000. These activities are 
outlined in A.R.E.N.A. 's letter of December 7, 1978 to the Board of Parks 
and Recreation. Terms of reference for the second phase of A.R.E.N.A. 's 
work to be to the satisfaction of the Superintendent of Parks and 
Recreation. 

Park Board staff have agreed to be responsible for the tendering process. 
They have advised that the cost of this staff time would be approximately 
$2,500. This staff time is a cost shareable item related to the N.I. P. 
project and it is recormiended that funds be allocated for this purpose. 

Subsequent to the completion of the tendering process, the Planning 
Department will be reporting back to City Council with a recommendation on 
the amount of N.I. P. funds that will be required to reconstruct the two 
playing fields. 

Central Mortgage and Housing Corporation and the Province of British 
Columbia have been advised of and concur with the expenditure of funds in 
this manner. The Kensington Citizens' N.I. P. Planning Committee also 
recommends approval . 

PARK BOARD POSITION 

At their meeting on February 19, 1979 the Park Board considered the 
Kensington N.I. P. proposal to construct two membrane sand fields on 
Kensington Park with the services of A.R.E.N.A. The following motions were 
passed: 

"THAT the Park Board endorses proceeding with Kensington N.I.P. funded 
redevelopment of the two playing fields on Kensington Park, at a cost 
not to exceed $220,000, 
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Regular Council, Januai'v 12, 1971 7 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
Staff Changes and Reorganization: 

Electrical Division, Engineering Department (cont'd) 


Incumbent 


E ,T .Corey 


D. I .Ted ford 


J.M . Scharf t 


R .A .Paget 


I . Marcott 


Present 
Classification 

Clerk III 
P.G. 17 
$256-629 


Clerk III 
P.G. 17 
$526-629 

(Plus 2 Pay Grades for 
a 37^ hour week and in 
lieu of rest periods) 

CI erk I I (Temporary) 
Pay Grade 12 
$422-502 

(Plus 2 Pay Grades for 
a 37^ hour week and in 
lieu of rest periods) 

Clerk Stenographer II 
Pay Grade 10 
$389-459 


Proposed 
Classi- 
f ication 

Abol ish 


Abol ish 


Effective 
Date 

One month after 
Eng. Operations 
Clerk commences 
his duties ** 

April 1, 1971 * * 


Abol ish 


June 1, 1971 


W.H.Cocrof t 


Engineering Asst. 
(Temporary) 
Pay Grade 17 
$526-629 

Helper (2nd Year) 
$4.29 per hour 


II 


Abol ish 


Abolish 


Abol ish 


June 1, 1971 ** 


When adopted 


April 1, 1971 


(1) 
(2) 

(3) 

(4) 

* 


Excluded from Union .jurisdiction 
Jurisdiction of International Brotherhood of 

Electrical Workers 
Jurisdiction of Municipal and Regional 

Employees Union 
Jurisdiction of Vancouver Civic Employees ' Union 

Effective ranges under Personnel Regulation 160-1 (a) 
as follows : 

Electrical Engineer I $947-1031 
Engineering Operations Clerk 687-722 
Storekeeper I 601-657 

** It is understood that the recommendations of this report 

will not be fully implemented until appropriate alternative 
employment with the City has been arranged for the 
incumbents of these positions." 

It is advised certain Unions involved have indicated their 
agreement , 

The Board of Administration recommends that the following 
recommendations of the City Engineer and Director of Personnel 
Services be adopted: 

"(a) the proposed staff and organizational changes be approved; 

(b) the Director of Personnel Services recommendations, as 

contained in his report, be approved and he be authorized 
to proceed with the recruitment of personnel as detailed 
i n the report . " 


cont * d . 
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Clause 7 continued 
and further, 

"THAT the Park Board endorses a Kensington N.I. P. allocation of up to 
$10,000 for fees to A. R.E.N. A. consultants, to be further commissioned 
to prepare working drawings and documents ready for public tender, 

and further, 

THAT the Park Board will advertise to contractors on a public tender 
basis for the redevelopment of the two playing fields on Kensington 
Park." 

RECOMMENDATION 

The Director of Planning recomnends: 

A. THAT City Council approve in principle the construction of two membrane 
sand system playing fields on Kensington Park; 

B. THAT up to $10,000 be appropriated from the Kensington Social/ 
Recreational budget account 891/8704 and be allocated to the Vancouver 
Park Board to retain A. R.E.N. A. to complete Phase II of the playing 
field design. The costs will be shared as follows: 

City of Vancouver (25%) $ 2,500 

Province of B.C. (25%) 2,500 

Federal (50%) 5.000 

$10,000 

C. THAT up to $2,500 be appropriated from the Kensington Social/ 
Recreational budget account 891/8704 and be allocated to the Vancouver 
Park Board to conduct the public tendering process for the Kensington 
Park playing fields. The costs will be shared as follows: 

City of Vancouver (25%) $ 625 

Province of B. C. (25%) 625 

Federal (50%) 1 ,250 

$ 2,500" 

The City Manager RECOMMENDS that the recommendation of the Director of Planning 
be approved. 


FOR COUNCIL ACTION SEE PkQ£[S] 3S..i3lp^ 
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MANAGER'S REPORT, MARCH 2, 1979 (FINANCE: A7-1) 


FINANCE MATTERS 


RECOMMENDATION: 


1. New By-law to Provide Pensions for Members of Council 


The Director of Legal Services and the Director of Personnel 
Services report as follows: 


"The original by-law providing for pensions for members 
of Council was based upon the provisions in the Municipal 
Superannuation Act and the Members of the Legislative 
Assembly Superannuation Act. These acts have been 
substantially amended since the enactment of the by-law 
providing for pensions for members of Council. 

The Superannuation Branch which administers the scheme 
has proposed changes in the by-law which will bring it 
into line with the acts upon which it was patterned. 
These proposals were reviewed by the City Manaqer who 
has recommended that a further amendment, that set 
forth as number 1 below, be included. For administrative 
convenience, the changes have been incorporated into a 
new draft by-law, a copy of which is attached. 


The substantive amendments proposed are: 

(1) Reduce the period within which contributions must 
commence from 5 years to 3 years; 

(2) Remove references to the sex of the member where 
possible; 

(3) Provide for quarterly escalation of monthly payments 
based on changes in the Consumer Price Index on 

the same basis as applied for benefits under the 

Municipal Superannuation Act and the Members of 

the Legislative Assembly Superannuation Act and 

provide for corresponding changes in 

member contribution rates to coincide with changes 

in those rates under the Municipal Superannuation 

Act; 

(4) Reduce final averaging period from 7 years to 5 
years ; 

(5) Remove as eligible service time spent as a member 
of the House of Commons. This feature has been 
removed from the Members of the Legislative 
Assembly Superannuation Act. 


It is recommended that By-law No. 4579 and amending By- 
law No. 4701 be rescinded and replaced with the attached 
By-law to provide for the payment of a superannuation 
allowance to members of Council." 


The City Manager RECOMMENDS approval of the recommendations of 
the Director of Legal Services and the Director of Personnel 
Services . 
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CONSIDERATION: 


2 . Appointment of External Auditors 1979 


The Director of Finance reports as follows: 

"The matter of the appointment of external auditors for the City for the year 
1979, pursuant to the provisions of the Vancouver City Charter, is submitted for 
Council consideration. 

The City's present auditors, Thorne Riddell & Co., by letter dated February 5, 
1979, applied for appointment as the City's auditors for the year 1979 and have 
submitted information in support of their application. The letter is attached 
to this report. 

A quoted fee of $67,000 represents an increase of 4.7% over the 1978 audit fee, 
and has been based upon their best estimates of the time and cost of the audit 
procedure intended to be carried out in 1979. The increase in fees would appear 
to be reasonable. We expect to be able to reduce the fee by $4,000 by doing 
some of the statement preparation work normally done by the auditors. 

If the City requests unforeseen work outside of the audit program, then there 
may be some increase in fees, but this would be approved in advance. Typically, 
also, the City does sometimes require the external auditors' services for review- 
ing various certificates required for Federal /Provincial programs. 

The appointment of the auditors should be in the following form: 

That the firm of be appointed auditors 

for the City of Vancouver for the year 1979 at a fee of $ 
in accordance with the terms as to scope and responsibility as 
set out in Parts 1 to 4 inclusive of the report re Audit of City 
Records, dated January 22, 1962 submitted by the Board of 
Administration and adopted by Council on January 23, 1962." 


The City Manager submits the report of the Director of Finance for Council 
CONSIDERATION. 


RECOMMENDATION ; 

3. B.C. Council of Public Sector Employers - 
Funding for 1980 


The Director of Personnel Services reports as follows: 

"The B.C. Council of Public Sector Employers was established in 1977 
to provide employers in British Columbia's public sector with collective 
bargaining co-ordination and compensation research. The Council has 
begun to fulfill a valuable and needed role in keeping public sector 
employers informed on public sector/private sector total compensation 
comparisons and has demonstrated the usefulness of its pay and benefit 
survey reports, collective bargaining information reports and special 
studies . 

The funding of Council activities to the extent of approximately 
$400,000 per annum was provided by the Provincial Government for 1978 
and 1979. For 1980 and beyond, however, the Provincial Government 
expects that the Council will be financially supported by the public 
sector organizations to whom the Council's service is directed. The 
type and number of these organizations are as follows: 
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Crown Corporations, Universities 5 20 
Technological Institutions 

Public Sector Organizations Accredited 4 
under the Labour Code 

Municipalities 28 

Colleges 14 

School Boards 28 


The proposed funding formula is that each jurisdiction would con- 
tribute $3.50 per employee per calendar year. No charge would be 
levied at this time for some very specialized classes for which the 
Council is not providing key compensation research assistance to the 
member organizations. In Vancouver, the only such class of any sub- 
stantial size is our roughly 200 Community Health Nurses. There 
would be a minimum annual levy of $500 for organizations with less 
than 150 employees and $1,000 for those with more than 150 employees. 
501 of the 1980 annual levy would be payable on September 3, 1979 
and 50% on April 1, 1980. There would be provision to opt out of 
Council funding, but with a minimum notice of 6 months. The formula 
for funding would still be subject to affirmation at the Council's 
annual general meeting scheduled for April 6, 1979; the $3.50 per 
employee per calendar year would be subject to amendment at that 
time, depending on the funding commitments of public sector organiz- 
ations to that date. 

The proposed charge to the City of Vancouver for 1980 would be 
$20,391 (5,826 x $3.50), based on employee totals as of December 
31st, 1978. 

Considering that the Council has been operative for little more than 
a year, I consider that it has been reasonably productive. It has 
provided surveys of individual salaried classes which had heretofore 
been unavailable and which are useful in our classification work. 
The dissemination of settlement data to the smaller municipalities in 
the Province makes it less likely that they will negotiate contracts 
which could be embarrassing to Vancouver. 

From the standpoint of our own negotiations, the data provided by the 
Council are less satisfactory. T have discussed the matter with the 
Director of the Labour Relations Department of the G.V.R.D. He is 
happy with the Council's surveys of clerical classes. However, he is 
not yet satisfied with the surveys which have been done of the key 
hourly paid classes of Labourer and Tradesmen, especially in terms 

of sample size. Therefore, he is continuing to conduct his own 
survey of these classes as he has done for a number of years. Also, 
the Council has yet to provide data on Police and Firefighters, 
klthough they are planning to do so. As a result, the G.V.R.D. 
^ill be retaining their present research staff at least for 1979. 

My evaluation of the Council's services is that they were not worth 
$20,000 to the City in 1978 and will probably not be worth that 
amount in 1979 either. Their usefulness in 1980 remains to be seen. 
However, the Council has a very able Executive Director and its 
staff are technically competent. It has made considerable progress 
in its first year and has the potential to be an extremely valuable 
agency, for the purpose of both classification work and labour 
negotiations. Also, it is probable that its activities will result 
in offsetting savings to the City in terms of reduced G.V.R.D. 
research staff in the long run. If the larger jurisdictions do not 
support the Council at this stage in its development, it could well 
founder and this would be an unfortunate loss. 
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Bfi^^^'S PEPORT, mRCn 2, 1979 (FltS^^^j ItT^'l) 


Clause #3 continued: 


For these reasons, I recommend that City Council: 

A. . Formally advise the B.C. Council of Public Sector Employers 

that it agrees to contribute to Council funding for calendar 
year 1980. 

B. Allocate $20,391 for the support of Council activities during 
1980, 50% of which would be payable on or before September 3, 
1979 and the remaining 501 on or before April 1, 1980. The 
1979 portion would be included in the 1979 operating budget. 

C . Reserve the right to withdraw its financial support for Council 
activities, but with a minimum of 6 months' notice and providing 
that the full levy detailed in (B ) above will be paid for the 
full calendar year in which the expiry date of the 6 month 
notice falls. 

D . Require a progress report from the Director of Personnel 
Services in approximately one year's time before any decision 
is made regarding financial support for the Council in 1981." 


The City Manager RECOMMENDS that the above recommendations of the 
Director of Personnel Services be approved. 


fOR COUNCIL ACTION SEE PAGE(S) .3k£jn^ 
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MANAGER'S REPORT, MARCH 2, 1979 (PERSONNEL: A8-1) 


PERSONNEL MATTERS 

RE COMMEND AT I ON : 

1. Change in Superannuation Provisions 
- Fire Alarm Operators 


The Director of Personnel Services reports as follows: 

"On August 29, 1978, City Council approved the July 27, 1978 report of 
the Standing Committee on Finance and Administration in which it was 
recommended that the Fire Dispatch Centre be located at No. 1 Fire 
Hall and that the operational responsibility for the Fire Dispatchers 
be transferred from the Electrical Division of Engineering to the Fire 
Department . 

A Letter of Understanding is about to be concluded between the City 
and the Vancouver Fire Fighters' Union concerning this transfer. 

The effect of the change is to bring the Fire Alarm service into line 
with the Fire Suppression and Prevention Services. When their physical 
working location has changed the Operators will conform to the schedules, 
entitlements and working conditions that apply to the Firefighters by 
way of their Collective Agreement. 

For Superannuation purposes, Firefighters are classed as Group II 
employees with a minimum retirement age of 55 and a maximum retirement 
age of 60. Fire Alarm Operators have to date been Group I employees 
(minimum 60, maximum 65). As the intention is to assimilate the 
Fire Alarm Operators into the Fire Department, it is recommended that 
this Group of employees be transferred from Group I to Group II for 
superannuation purposes. The cost impact of adding 10 employees to 
a group of approximately 800 will be insignificant. 

In addition, there is a Special Agreement between the Superannuation 
Commissioner and the City which provides for increased contributions 
by and for the uniform Fire and Police members and a similar Special 
Agreement providing increased contributions by and for the Fire Alarm 
Operators. At present, Fire and Police contribute an additional 2% 
of their regular earnings and the City contributes 2h^ ; Fire Alarm 
Operators and the City presently each contribute an additional lk% . 
It is recommended that the Operators be included in the Special Agree- 
ment between the City and the Superannuation Commissioner along with 
the Fire and Police effective January 1, 1979, and that the contributions 
of the City and the employees be increased to Zh°i ; and 21 of salary 
respectively. The additional cost to the City, of this increased 
Superannuation contribution, at 1978 rates, is estimated at $2500 for 1979. 

In summary, it is recommended, with effect from January 1, 1979, that: 

A) The Superannuation Commissioner be requested to transfer the 

Fire Alarm Operators from Group I to Group II; and * 

B) The Director of Legal Services be requested to amend the Special 
Agreement between the City of Vancouver and the Commissioner of 
Municipal Superannuation that refers to Firemen and Policemen to 
include the Fire Alarm Operators and to terminate the Special 
Agreement with regard to the Operators." 

The City Manager RECOMMENDS that the above recommendations of the 
Director of Personnel Services be approved. 


fOR COUNCIL ACTION SEE PAGE(S) .S.b.k 


MANAGER'S REPORT, MARCH 2, 1979 (PROPERTIES: A9 - 1) 

PROPERTY MATTERS 

INFORMATION 

1. Demolition - 467 West Tenth Avenue 


The Tiirector of Civic Buildings reports as follows: 

"I have received and opened quotations from various contractors 
for the demolition of the structures listed below and have 
awarded the contract to the low bidder as noted :- 


PROPERTY 


PROJ^-CT 


surrFssFUT. ridder 


467 West Tenth 
Avenue, Lot 15, 
Block 36nA, D.L. 
526, Plan 1277 


Civic Cloverdale Demolition and 

Purposes Salvage Ltd. 


CITY TO PAY 


conp. NO. 


$1,800.00 


9407/0162 " 


The City Manager has confirmed the above contract and submits the fore- 
going reoort of the Director of Civic Buildings to Council for 
INFORMATION. 


RECOMMENDATION 

2. Rental Review - City Lease of Portion of C.P.R. Right-of-Way 
41st Avenue and West Boulevard 


The Supervisor of Properties reports as follows: 

"City Council on January 27, 1976, authorized the City Engineer 
to enter into a year-to-year lease with the C.P.R. for a portion 
of its right-of-way to create a landscape area in connection 
with the Kerrisdale Beau t I f lea t Ion Program. 

The rental was established at $120.00 per year paid annually. 

By letter dated January 18, 1979, Marathon Realty, on behalf 
of Canadian Pacific Ltd., have advised that the rental review 
falls due March 1, 1979 and the revised rent is now $250.00 
per annum. 

The leased area comprises four (4) separate sites located on 
both sides of 41st Avenue between East and West Boulevard 
amounting to an aggregate area of approximately 11,000 square 
feet (1,022 m2) . 

The proposed new rental is considered to be both reasonable 
and nominal. 

It is therefore recommended that the Supervisor of Properties , 
be authorized to enter into a new year-to-year lease with 
Canadian Pacific Ltd. effective March 1, 1979 at a revised 
rental of $250.00 per annum." 

Tha City Manager submits the foregoing RECOMMENDATION of the Supervisor 
of Properties for approval. 
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MANAGER'S REPORT, MARCH 2, 1979 (PROPERTIES : A9 - 2) 

3. Rental Adjustment - Between 5th and 6th Avenues, 
East of Fir Street 


The Supervisor of Properties reports as follows: 

"Lots B and F of 2 - 8, 17 - 20, and 22 - 23, Block 270, 
D.L. 526, situated between 5th and 6th Avenues, East of 
Fir Street, are leased to Mor-Tex Sales Ltd. until October 
31, 1979, for storage and parking. The site is partially 
under the Fir Street ramp of the Granville Bridge. 

The rent was reviewed in November 1974 and set at $165.00 
per month plus taxes as if levied, until October 31, 1979. 

Total monthly rent for these years is as follows: 
Flat Rate Taxes Total 


1975 $165.00 p.m. 

1976 $165 . 00 p.m. 

1977 $165.00 p.m. 

1978 $165.00 p.m. 


$1 , 384 .61 
$1,567. 68 
$1,662.42 
$3,763.74 


$280.38 
$295 . 64 
$303. 54 
$478 . 65 


The lessee complained that the rent had become too high in 
consideration of the use. He stated that the revenue from 
parking, at rates prevailing in the area was not sufficient 
to support a rent of $478.65 per month and has refused to pay 
the above rental set in 1977. 

The Supervisor of Properties after investigation agrees that 
the tax load now creates an uneconomic rental demand. After 
extensive negotiations, taking into consideration the limited 
use of the site, the tenant has agreed to a modified rental 
increase to $363.98 per month inclusive of taxes, effective 
January 1, 1978. This will require a reduction in the proposed 
monthly rental from $478.65 to $363.98 (a reduction of $114.67 
per month) . 

In this connection, the Supervisor of Properties recommends that 
effective January 1, 1978 the rent be reduced to $50.33 per month 
plus taxes as if levied." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Properties be approved. 

4. Lease Renewal - N/E Corner of 
Robson and Cambie Streets 

The Supervisor of Properties reports as follows: 

"Lots 19 & 20, Block 58, D.L. 541 situated N/E Corner of 
Robson and Cambie Streets were acquired in 1956 and reserved 
for future highway widening requirements. It is presently 
leased to Honda Northwest Motor Corporation Ltd. to June 30, 
1979. 

The tenant wishes to renew his lease for a ten (10) year 
period. The Deputy City Engineer in a memo dated December 
21, 1978 has no objection to a ten (10) year lease renewal 
with no cancellation for the first five (5) years and a one 
(1) year notice of cancellation thereafter. The new agreement 
to contain similar terms and conditions as the existing 
agreement and to be satisfactory to the Director of Legal 
Services . 


Negotiations with the tenant indicate that he is agreeable 
to a rental increase from $400 per month plus an amount in 
lieu of taxes to a rental of $525 per month plus an amount in 
lieu of taxes, to become effective July 1, 1979. It should 
be noted that in 197 6 the leased area was reduced by 47.4 m^ 
for future road widening purposes. 
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Clause No. 4 cont*d ; 

It is therefore reconunended that the lease be renewed effective 
July 1, 1979 for a ten (10) year period with no cancellation 
for the first five (5) years, and a one (1) year notice of 
cancellation thereafter, at a monthly rental of $525 plus an 
amount in lieu of taxes, and a 2^ year rental review clause. 

The new agreement to contain similar terms and conditions as 
the existing agreement with the exception of the revised 
rental, and to be satisfactory to the Director of Legal 
Services . " 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Properties be approved. 

5. Ground Lease Terms - The Wellington Society 

The Development Consultant reports as follows: 

"on November 28, 1978 City Council approved the ground lease terms 
for the Wellington Society, sponsor of a Non-Profit Rental Building 
on Lot 50/ False Creek, Area 6, Phase 2. 

Section 2 of the terms and conditions headed RENT states, "Rent shall 
be $649,440 to be paid on the date of substantial completion or Dec- 
ember 1, 1979, whichever is sooner". 

A delay of four months has occurred in the start of construction of 
this project due to changes in the construction contract required 
to respond to building code, CMHC and City staff requirements and 
to secure a development permit, all within the tight budget. The 
contractor, Norwood Construction could not start construction until 
all the above required changes were identified. 

The Development Permit has been issued and construction started 
February 5, 1979, however, due to the delays already incurred, the 
sponsor anticipates the contractor will be unable to make up all 
the lost time and a delay will occur in the completion of the project. 
The new completion date is expected to be Feb/March/80. 

Recognizing this delay, if the prepaid ground rent is required to be 
paid by December 1, 1979, the carrying costs will place an addition- 
al financial burden on the already strained financial capabilities 
of the Society which will require their future residents to pay the 
corresponding increase in rent. 

We request, therefore, that City Council approve a deferral of the 
start of rent to March 1, 1980 or substantial completion whichever 
i s sooner . 

The Development Consultant recommends that: 

Section 2 of the terms and conditions of the Wellington Society 
lease be amended to read: 

"Rent shall be $649,440 to be paid on the date of substantial 
completion or March 1, 1980 whichever is sooner." 

(The lost revenue to the City caused by this delay, at today's interest rates, is 
approximately $16,000) " 

The City Manager RECOMMENDS that the foregoing recommendations of 
the False Creek Development Consultant be approved. 


• * • • 


6 . Sale of Property - S/S 300 Block East King Edward Avenue 

The Supervisor of Properties reports as follows: 

"Under the authority of the Property Endowment Fund Board, 
tenders were called for the purchase of the following 
described properties on February 5 and 7, 1979, and were 
opened in public at 9.30 a.m. Monday, February 26, 1979 

Recommended that the following offer to purchase, being 
the highest offer received and representative of current 
market value, be accepted and approved under the terms and 
conditions set down by Council 

Lots E and D, D.L. 631, Plan 17545 
S/S 300 Block East King Edward Avenue 


Name 


Approx. size 


Sale 
Price 


Terms 


Conditions 


Cathay 
Pacific 
Rlty. Ltd. 


34' X 104' ±) 
Lot E: ) 
38. 9x 104' +) 


Lot D: 


) $72,841 


City terms 
@ 13% 


P. U. Easement 
over W. 8 ' of 
Lot E 


The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Properties be approved. 


/MM 

Regular Council, Jaiuiary 12, 1971 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 
Siafl Changes and Reorganization: 

Elt^ctrical Division, Engineering Department (cont'd) 

MOVED by Aid. Adams, 

TKLAT the foregoing recommendations of the Board of Adminis- 
tration and officials be approved. 

- CARRIED 

D. Replacement of Police Cars 

The Board of Administration, under date of January 4, 1971, 
submitted a report of the Chief Constable, City Engineer and 
Purchasing Agent in the matter of replacement of police cars, 
referring therein to the policies for purchasing police cars on 
the basis of short term, intermediate and 3-years. It is advised 
that under the short term policy 68 cars would be purchased, under 
the intermediate policy 40 cars would be purchased but reverting 
to the old 3-year policy, 7 cars would be required to replace cars 
which were totally wrecked during the past year, at a cost of 
$24,675.00. 

MOVED by Aid. Adams, 

THAT the 7 cars required to replace the completely wrecked 
cars be purchased this year, on the basis of the report, subject 
to 5% Provincial Sales Tax and any necessary contract being to 
the satisfaction of the Corporation Counsel; 

FURTHER THAT the general poli<cy question respecting future 
purchases be referred to Council when considering the budget. 

- CARRIED 


E. Operations Branch of the Data Processing 
and Systems Division: IBM Assistance 

The Board of Administration, under date of December 31, 1970, 
submitted a report from the Director of Finance and the Coordinator 
of Data Processing and Systems in support of the following 
recommendation, which is recommended by the Board of Administration: 

"that IBM Canada Ltd. be engaged to assist the Coordinator of 
Data Processing and Systems and the Supervisor of Data 
Processing Operations to determine the required changes in 
the methods of operation of the Operations Branch and offer 
guidance in the methods of implementation of the approved 
recommendations, subject to contract approved by Corporation 
Counsel, the cost of $3,500.00 to be approved in advance of 
the 1971 Revenue Budget." 

It is stated the study is not expected to result in any 
change in the complement of the Operations Branch as distinct 
from the programming staff referred to in the report. 

MOVED by Aid. Bird, 

THAT the foregoing recommendation be approved. 

- CARRIED 

F . Noise Control 

Under date of January 11, 1971, the Sub Committee of the 
General Purposes Committee, comprising Aldermen Wilson, Linnell 
and Calder, submitted the following report re noise control: 

'T3y resolution of July 28, 1970, Council instructed the 
Chairman of the General Purposes Committee to 'appoint a 
Sub-Committee to study the various measures adopted in other 
jurisdictions to control noise ...'. The Chairman of the 
General Purposes Committee named the undersigned to the 
Sub-Commi ttee . 



cont ' d . 
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MANAGER'S REPORT 

DATE February 13, 1979 


TC: Vancouver City Council 

SUBJECT: Riley Park N.I. P. Appropriation of Funds - Community Vans Transport 
CLASSIFICATION : RECOMMENDATION 
The Director of Planning reports as follows: 
"BACKGROUND: 

On 26 July, 1977, City Council approved the Riley Park N.I. P. Concept 
Plan which included an allocation of $20,000.00 to purchase and equip 
two Community Vans to provide transport for local groups to neighbourhood and 
City public facilities. The Province and C.M.H.C. also agreed in principle 
on the project provided that satisfactory arrangements for replacement 
and operations (management, administration and maintenance) could be 
developed. For the past year, the Riley Park Citizens' N.I. P. Planning 
Committee, other interested Riley Parkers and the Planning Department 
have worked to meet these conditions so that implementation can proceed. 

The objectives for this project, as drawn up by the Citizens' Planning 
Committee and Planning Department are: 

a) to put into place an ownership and operations 
scheme that is straightforward and provides 
security for the capital investment yet maximizes 
the availability of the vehicles to Riley Park 
groups; and 

b) to make the transport service financially self- 
supporting without need for direct operations 
funding subsidy by government. 

The purposes of this report are to demonstrate that these objectives have 
been met; to describe the overall concept for implementation of the Community 
Vans service; and, to recommend the Appropriation of N.I. P. funds to purchase 
and equip the vehicles. 

NEED FOR THE PROPOSED COMMUNITY VANS: 

A significant concern identified during the planning process leading to 
the N.I. P. Concept Plan is the lack of access to and low use of public 
facilities in Vancouver by Riley Parkers - especially for those with low 
mobility including seniors, handicapped, those on low income and young 
people. Local service groups indicate problems in holding events and 
outings because arranging the necessary transportation is prohibitively 
expensive or difficult . Schools staff indicate that they must limit 
educational fieldtrips and outings to public recreation/cultural facilities 
for local school children for the same reason. Spokesmen for local 
recreation and community service outlets indicate that the use of their 
facilities could expand if user groups had better access to them. Increased 
mobility has been identified as a strong need to resolve these access problems. 

The Citizens' Planning Committee does not feel it possible through N.I. P. 
to increase mobility on an individual resident basis, but it does feel 
that transport provisions for local groups is feasible through the purchase 
and operation of Community Vans. Through surveys of private market costs 
and local use potentials it has been determined that the Community Vans 
service could be provided to users at rates significantly" lower than the 
private sector since: 

a) operation would be by local people on a non-profit 
basis; 

b) local people can cooperate to provide components 
of the service (maintenance, drivers) at lower 
costs; and 

c) users would not be charged for the original capital 
outlay for the vehicles. 
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PROJECT DESCRIPTION: 

A. Vehicle Specifications: Proposed for purchase are two vehicles , 
each seating up to 20 people . These vehicles will be of heavy duty 
construction so as to meet the newly applicable and stringent 
requirements of the B.C. Department of Motor Vehicles for vehicles 
carrying school-age children (ie. "school bus standards"). Each 
vehicle will be integrally fitted with mechanical lifts, removable 
seats and wheelchair clips to accommodate use by the handicapped. 
The vehicles, manufactured under the name "Wayne Busette", will be 
outfitted for public use the year round as outlined in attached 
Appendix A. 

B. Ownership-Operations, Administration and Replacement: To simplify 
ongoing operations arrangements, ownership for the vehicles is 
proposed to be vested in two local organizations that are capable 
of handling the requisite responsibilities. 

One Van will he owned by the Little Mountain Neighbourhood House 
Society and the other Van will be owned by the Riley Park Community 
AssociatioTK Priority users will be local community service and 
recreation groups related to or working with each owning organization 
and school groups from Riley Park area schools (Sir Charles Tupper 
Secondary School; David Livingstone Elementary School; General Brock 
Elementary School and Annex; General Wolfe Elementary School; Riley 
and Bridge Alternate Schools). Both proposed owners have expressed 
a commitment to accommodate all local groups wishing access to the 
community transportation service. Although the priority users noted 
above include every major community service group in the neighbourhood, 
other Riley Park organizations could also be users on a more occasional 
basis. 

As noted in their letters, attached Appendix B and Appendix C, the 
Riley Park Community Association and Little Mountain Neighbourhood 
House Society (both non-profit organizations) have agreed to accept 
all responsibilities and costs of ownership of one vehicle each - 
including maintenance/upkeep, insurance, operations, management and 
administration - for at least eight years. Each proposed owner will 
also guarantee the replacement of their vehicle as required for at 
least eight years. 

In practice, funds to cover all costs will be derived from user fees 
charged to all users . The owners' usage will be paid through the 
regular transportation allocations in their budgets. Other funds will 
derive from fundraising projects or other funding sources of user 
groups. A standard user fee structure for both vehicles will be agreed 
upon between the owners. Replacement of each vehicle will be ensured 
through the establishment by each owner of a growing replacement fund 
to which a portion of all user fees will be applied. The Little 
Mountain Neighbourhood House Society has also established a Subsidy 
Fund to pay for van use by local groups without adequate funding. 

The Little Mountain Community Resources Society has already donated some 
$700.00 to this fund and additional grant requests are now being 
considered by other local Church and service groups. 

To maximize the use of the two vehicles and their availability to Riley 
Parkers in an equitable way, both proposed owners have agreed to cooperate 
in convening a Sharing Committee to which major user groups will be 
invited to participate and give their advice. This Committee will meet 
on a regular basis to reconcile scheduling, to develop policy directions 
and to evolve cost-saving measures. 

For both vehicles, the following general arrangements have also been 
agreed upon: 

1. Each user group will be required to provide its own drivers with 
the proper credentials (Class IV license). The Little Mountain 
Neighbourhood House Society and Riley Park Community Association 
have indicated that they will establish workshops in order to build 
a core of qualified volunteer drivers. Numerous staff members 
from the Schools, Community Centre and Neighbourhood House have also 
indicated that they will achieve Class IV licenses. 

2. Where possible, maintenance and upkeep will be undertaken at cost 
by the Tupper School Automotive shop. 
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3. Each owner will be responsible for storage in a safe and secure 
place. 

4. If for any reason the community transportation service is to be 
abandoned, ownership of the vehicles will be returned to the City 
so that they can be sold and the resulting funds reinvested in 
the Riley Park Community. 

CAPITAL FUNDING: 

Because of the stringent standards for the vehicles, the costs are 
estimated to be significantly higher than those estimated in 1977, 
before the higher standards applied. As outlined in Appendix A, 
the total capital cost for each vehicle will be up to $23,200.00. The 
total cost for the project is therefore estimated to be $46,400.00. 

Because the Vans are to be owned by non-government organizations, an 
alternative cost sharing formula is applicable with contributions of 
the total costs as follows: Provincial - 14.29%; Federal - 28.57%; and 
City - 57.14%. Costs up to the $20,000.00 originally allocated should 
be derived from the Riley Park Social and Recreational Facilities Account. 
Costs above $20,000.00 should be derived from the Riley Park Contingency 
Account except that the City contribution above the normal 25% should 
be derived from the Unappropriated City N.I. P. Funds Account (which has 
been set aside to cover additional City contributions when alternative 
cost sharing is required). 

CONCLUDING REMARKS: 

The Riley Park Citizens' N.I. P. Planning Committee fully supports the 
proposed N.I. P. project as meeting an urgent local need and being financially 
sound by being self-supportive and sharing costs among all users. 

The Province of British Columbia and Central Mortgage and Housing 
Corporation have been advised and concur with the proposed N.I. P. 
expenditures for this project provided that a City Council decision 
on Appropriation of N.I. P. funds is made by March 6, 1979, 
(as per their letter, Appendix D, attached). 

RECOMMENDATIONS: 

The Director of Planning Recommends: 

A. THAT Council approve a capital grant of up to $46,400.00 tn be 
Appropriated from the Riley Park N.I. P. Social and Recreational 
Facilities Budget Account #898/9412 ($20,000.00), the Riley 
Park N.I. P. Contingency Budget Account #898/9416 ($11,487.04) 
and the Unappropriated City N.I. P. Funds Account #532/7901 
($14,912.96) for the purchase and equipping of two Community 
Vans with costs to be shared as follows: 

C.M.H.C. (28.57% of Total) $13,256.48 

Province of B.C. (14.29% of Total) $ 6,630.56 
City of Vancouver (57.14% of Total) $26,512.96. 

B. THAT the City purchase and equip two Community Vans as described 
in Appendix A and transfer ownership of one Van to the Little 
Mountain Neighbourhood House Society and one Van to the Riley Park 
Community Association subject to the completion of agreements as 
outlined in Appendix B and Appendix C of the City Manager's Report 
dated February 13, 1979." 

The City Manager RECOMMENDS that the recommendations of the Director of Planning 
be approved. 


FOR COUSiCiL ACTION SEE PAGt(S) ...ikl..- 
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MANAGER'S REPORT 


DATE Ftibruary 28th, 1979 


TO: Vancouver City Council 

SUBJECT: Management Procedure and Organization Structure- 

Development of the CPR-Pler BC Complex Including 
the Trade Convention Centre 

CLASSIFICATION: RECOMMENDATION 

The City Manager, In consultation with the Directors of Planning and Finance, 
the City Engineer and the False Creek Development Consultant, reports as follows: 

1. Purpose 

To describe and recommend a procedure which will achieve the creation of a 
Trade and Convention Centre on Pier BC within a capital budget of $25,000,000. 

2. Background 

It Is understood that the City and the Province are now 1n agreement with 
respect to their capital grants and the Issues of ownership, property taxes 
and financing of anticipated deficits In the early years of the Trade and 
Convention Centre. 

It Is also understood that the Provincial Government are preparing a brief to 
be presented by the City and the Province to the Federal Government which will 
request a Federal Government capital grant of $10,000,000 to go with the 
Province's $10,000,000 and the City's $5,000,000 and to request that the ground 
lease for the Trade and Convention Centre on Pier BC be at a nominal rate. 

Since timing Is crucial to achieving budget targets 1n this development. It 
will be necessary to start on the design and construction of the Trade and 
Convention Centre as quickly as possible. 

3. Trade and Convention Centre as part of the CPR/Pler BC Complex 

The officials believe that the Trade and Convention Centre can only be designed 
and built within the $25,000,000 budget If It Is properly co-ordinated and inte- 
grated with other developments in the area. These include the two other develop- 
ments on Pier BC (the NHB Cruise Ship facilities and the Trade Tower) and with 
the developments on the deck over the CPR tracks (hotel, office space, commercial 
space, public space, parking). 

' The reason for this is that the off-site costs, estimated at up to $10,000,000, 
must be shared with these other developments if the Trade and Convention Centre 
budget of $25,000,000 is to be achieved. 

Furthermore, decks of some sort are required over the CPR tracks In order to 
provide adequate pedestrian and vehicular access between the Trade and Convention 
Centre and the downtown core. In order to achieve the public and private object- 
' Ives, this decking should be of sufficient size to provide for the development 
of commercial buildings which, in turn, must be of sufficient size to generate 

a revenue stream to justify the costs. It is assumed that the 

number and location of rail tracks in this area will remain. 

If the C.P.R. Ferry, for instance, were to be relocated, and 

the rail tracks reduced etc. there could be savings to the 

off-site costs associated with the Trade and Convention Centre. 

Additionally, a hotel closely adjacent to the Trade and Convention Centre 1s 
considered Important and possibly essential to the success of the Trade and 
Convention Centre. Clearly a Convention Centre and a hotel each contain facil- 
ities which would assist in the operation of the other. One logical site for 
the hotel is on the deck over the CPR tracks. There are other combinations of 
locations for the various uses and densities which, if considered In a co- 
ordinated development program over the whole area, could do much more to achieve 
known public objectives than a number of individual building developments. 

The above makes it imperative that the larger complex go ahead on the same time- 
table as the Trade and Convention Centre. 

In addition to meeting more physical and social planning goals, co-ordinated 
developments would be able to share in Qff-site costs. 
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The only way private developers will willingly consider such additional costs 
Is through an adequate development density to cover the additional costs. In 
this case, this means larger buildings on the deck and a substantial amount of 
parking under the deck. Parking considered as an overall need to serve all 
developments In the area 1s more Hkely to be most efficient, economically 
provided, and multl-useable than separate garages. 

Within Pier BC there will need to be trade-offs between the three components 
In order for the Trade and Convention Centre to come In on budget. For example, 
the off-site costs allocated to Pier BC need to be allocated to the three 
components. Also, there are public spaces, lobbies, washrooms, reception areas, 
etc., which can be common to the three components with a saving In capital cost 
to the Trade and Convention Centre. The cost of a parking structure on Pier BC 
also needs to be shared (assuming that 1s where 1t will be located). Thus, 
even on Pier BC, the Trade and Convention Centre cannot be considered In 
Isolation. 

Stated another way, If the Trade and Convention Centre were to be built In 
Isolation, the cost. Including off-site costs, cost of terminating the CPR- 
NHB agreement, allocated costs and connections to the downtown core over the 
CPR tracks, could Increase the cost of the Trade and Convention Centre above 
the $25,000,000 to as much as $40,000,000. 

Thus, your officials believe that the development of the larger complex of CPR/ 
Marathon and Pier BC of which the Trade and Convention Centre will be a com- 
ponent should be seen as a co-ordinated and co-operative venture. Important 
linkages and relationships will also occur with redevelopments on the 

north side of Hastings Street. Thus there are three levels of development to 
be dealt with in this overall development program: 

a) The larger complex - that Is CPR/Marathon and Pier BC 

b) Redevelopment of Pier BC - that Is the Trade and Convention Centre, 
the Cruise Ship facilities and the Trade Tower 

c) The Trade and Convention Centre Itself. 

There are also two Important stages of development to consider: 

a) The pre-rezoning stage, when the specific objectives are determined 
through public hearings and an Area Development Plan. 

b) The post-zoning stage, when applications for Development Permits can 
be processed and the schemes Implemented. 

4. Policy Issues 

If the above reasoning Is accepted, there are some Important policy issues which 
need to be dealt with as follows: 

a) Federal Government participation 1n the capital cost. 

b) Federal Government agreement that the ground lease for the Trade and 
Convention Centre will be nominal. 

c) City agreement regarding planning criteria for density, bulk, height 
and distribution of the developments on the deck over the CPR tracks. 

d) City agreement regarding planning criteria for density, bulk, height 
and distribution of the buildings on P1er BC. 

e) Participation by the CPR/Marathon Group, and agreement on cost-sharing 
of off-site costs. 

f) Termination of NHB/CP lease on P1er BC. 

g) Willingness of all participating parties to agree on a practical time- 
table and procedure for an Integrated development. 

I 

h) Adequate management and control of the process by Council. 

Of these, perhaps the key policy question 1s the allowable density oh the deck 
over the CPR tracks. 


Budget for the Trade and Convention Centre 

The report by the Task Force Steering Committee to Council on the 26th 
September, 1978, stated that the budget of $25,000,000 was achievable 
provided off-site and common area costs were allocated satisfactorily. 

One area that has not been researched but was highlighted in the report 
was the question of foundation costs. We were given an estimate 1n August 
of approximately $60,000 to determine foundation conditions which expend- 
iture we felt was not warranted at that time. This work will need to be 
done early in the ongoing program for the results will be of considerable 
importance to the location, structure and form of the facilities to be 
built on the pier. The budget must also include cost of furnishings which 
can be substantial for a building of this size and complexity. 

The cost estimates were based on 1978 level of costs assuming an early start 
on construction. 

The budget is tight particularly when compared with similar structures built 
in other cities. For this reason the design must be carefully controlled. 
For this significant site the design must be both inspired and practical and 
the design and build procedures must be sensitively managed to ensure maximum 
co-operation between the design and the construction authorities and to ensure 
effective cost control. 

Proposed Management Procedures 

The following Management Procedures are proposed to accomplish the following 
objectives : 

- To manage and co-ordinate an estimated $130,000,000 development involving 
the three levels of government, one crown corporation and private developers 
and investors. 

- To develop confidence among the participants and investors. 

- To provide an information system so that Council can deal effectively with 
the policy questions and the direction of the project. 

- To design and build the Trade and Convention Centre component within the 
budget of $25,000,000 on a fast track timetable. 

The steps in the Management Procedure are visualized approximately in the order 
stated as follows: 

Stage 1*- Concurrent Steps - Prep ara tion for Pol icy 'Direct i on by Council 

The proposed project schedule is very t i qh t , and in order to 
achieve it, A through C in Stage 1 must proceed concurrently, 

A. Make front end budget decisions to allow preparatory work 
to proceed. 

B. City Manager to report separately on the appointment of 
an overall Director, responsible to City Council for 
management and coordination of the larger complex, to 
undertake successive steps in the process, with cancella- 
tion clause in the event the project has to be aborted. 

C-1. Instruct the Director of Planning to undertake urgently 

a major planning study of the area north of Hastings Street 
to identify planning and other issues of concern to recommend 
to Council an Area Development Plan for consideration at a 
Public Hearing. 

C-2. Establish in consultation between the Director of Planning and the 
Project Director preliminary density bulk and height requirements 
(or limitations) for the buildings on the deck over the tracks, 
to offset the CPR/Marathon portion of the shared costs, and for the 
buildings on Pier BC including particularly the Trade Tower, to 
accommodate the required developments and to offset the allocated 
costs. 

D Conclude negotiations with the Federal Government regarding a capital 
contribution of $10,000,000 and arrangements with the National Harbours 
Board so that the ground lease for the Trade and Convention Centre »i^ll 
be nominal. 

*Note - Stages 1 through 9 arc illustrated on the jtt;jfhf>f] Cti'irt. fi. 
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E. Conclude written agreement with the Province. 

F. Commence Immediately the following research program: 

F-1. Reach preliminary aqreements on shared costs 

- Off-site services (Engineering already have considerable data 
on this) 

- Termination of CPR-NHB agreement regarding P1er BC 

- Foundation costs Pier BC (NHB have a quotation from competent 
authorities which can be quickly updated) 

- Parking for Pier BC and for the developments over the tracks 
(We have some Information on this) 

- Public and shared space on Pier BC such as open spaces, lobbies, 
washrooms, reception areas, etc. (We have some information on this) 

F-2. Make tentative allocation of shared costs to each of the components In 
the complex that Is to the CPR-Marathon group, to the National Harbours 
Board, to the Trade and Convention Centre and to the Trade Tower. 

G. The Project Director, in consultation with the Civic officials, 
to initiate preliminary discussions with the CPR-Marathon 
Group at a senior level to obtain agreement in principle 
with respect to the proposed integrated development on the 
deck over the tracks and on Pier BC including preliminary 
concepts for development density, and on the shared costs, 
and the termination of the NHB-CP agreement on Pier BC . 

Stage 2 - Decision by Council 

Assuming satisfactory conclusion of negotiations with the Federal Government, 
the next step would be to obtain policy direction from Council based on the 
results of the above-described Stage 1. 

At this stage. Council would receive a report on the work to date through the 
City Manager from the Director of the project and City Department Heads, and 
would establish policies regarding uses, densities, massing and heights of 
buildings necessary to achieve the stated objectives of shared costs and 
termination of the NHB-CP agreement and to achieve the objective of an Inte- 
grated development Including a Trade and Convention Centre component. 

At this stage, Council would have the opportunity to decide whether or not to 
continue and 1f so, on what conditions. 

Stage 3 - Concurrent Steps - Preparation for Public Hearing 

At the same time, staff would be preparing for a public hearing and rezonlng. 
The steps would be as follows: 

A. Prepare material for public hearing. 

- Determine the general program, budget and timetable for the three 
components on Pier BC and for the various components on the deck 
over the tracks. 

- Develop design guidelines, qualitative zoning regulations, permitted 
uses, densities, limits on bulk and heights of buildings in consult- 
ation with the various participants Including the CPR Marathon group 
and representative private developers. 

B. Negotiate preliminary agreements with the participants. 

- Establish preliminary agreement with CPR/Marathon/CPI/CP Hotel 
regarding participation in the project Including uses, densities, 
bulks, locations and heights of buildings, shared costs, timetable, 
key personnel , etc. 

- Establish preliminary agreement with NHB regarding ground lease and 
shared costs. 
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- Initiate preliminary discussions with developers who could be 
Interested 1n the Trade Tower and In a design and build process 
for the three components on Pier BC and discuss ground lease, 
shared costs, uses, densities, bulk, heights, etc., for the Trade 
Tower. 

Stage 4 - Decision by Council - Public Hearing 

At this stage, there would be another major meeting with City Council to 
determine policy direction with respect to zoning prior to the Public 
Hearing. At this stage, the zoning for the area would be put In place and 
participating developers would be able to proceed with certainty about the 
public objectives. 

Again, at this stage. Council would have the opportunity to decide whether 
or not to continue and If so, on what conditions. 

At this point, the operating manager for the Trade and Convention Centre 
could be Identified as well as the project managers for each of the comp- 
onents (CPR Marathon, Trade and Convention Centre, National Harbours Board 
Cruise Ship facility, and possibly developers Interested In the Trade Tower). 

Stage 5 - Prepare Programs, Budgets and Timetables 

The next step would be the commencement of the design and build process. This 
would Involve the following: 

A. Determine program, budget and timetable for each of the components on 
Pier BC and on the deck over the tracks In sufficient detail so that 
interlocking and common features can be determined. 

B. Set up a procedure for co-ordination of design. 

C. Determine detailed program budget and timetable for the Trade and 
Convention Centre. 

D. Arrange for others to determine detailed program, budget and timetable 
for the NHB Cruise Ship facilities, the Trade Tower and the developments 
on the deck over the tracks. 

Stage 6 - Decision by Council 

At this stage there would be another major meeting with City Council to 
review the capital budget for the Trade and Convention Centre. 

Again, at this stage. Council would have the opportunity to decide whether 
or not to continue and if so, on what conditions. 

Stage 7 - Commence Design and Build Procedure 

A. Terminate NHB-CPR agreement regarding Pier BC. 

Note: It should be noted that Stages 5 and 7 could be done earlier, 
even concurrently with Steps 2 or 3. if time were sufficiently 
important and if the City were prepared to pay for this work 
at this early stage, knowing that it might be abortive. 

B. At this stage demolition of the existing facilities on Pier BC could 
be completed. 

C. For reasons outlined earlier in this report, the components on Pier BC 
should be designed and built as one entity. 

D. Furthermore, the design and build procedure for Pier BC should proceed 
at the same time as the design and build procedure for the deck over the 
tracks and selected developments on top of the deck such as the hotel 

so that all the components necessary to the successful operation of the 
Trade and Convention Centre can be completed as close to the same time 
as possible. 

E. The established procedures for Development Permit and Building Permit 
would be followed. 

F. The preferred procedure for proceeding with building the components on 
Pier BC may be to have a design and bulla competition for the three 
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components together, that 1s the Trade and Convention Centre, the 
NHB Cruise Ship facilities and the Trade Tower with the developer 
undertaking responsibility for financing and operating the Trade 
Tower. This design and build competition would probably be among 
a few pre-selected teams of architects and developers who would each 
be paid a nominal amount for their effort. 


G. The construction of the Trade and Convention Centre, the NHB Cruise 
Ship facilities, and the Trade Tower would be managed by separate 
Project Managers, the first directed by the Director, and the others 
responsible to their owners and co-ordinated by the Director. 

H. The design and build for the components on the deck over the tracks 
would presumably be handled by the CPR Marathon group. 

Stage 8 - Decision by Council 

At this stage, the selection would be made between the 
competition designs for the Trade and Convention Centre. 

Stage 9 - Construction 

A. Designs can then be refined and applications made for Development and 
Building Permits. 

B. Co-ordination of all components would be required by the Project 
Director to bring all those components along smoothly and on time- 
table. 

7. Organization Structure 

As mentioned earlier In this report, the organization structure should be 
devised to manage and co-ordinate an estimated $130,000,000 development on 
the deck over the tracks and on Pier BC Involving the three levels of 
Government, one crown corporation and private developers and Investors, 
and specifically to design and build the Trade and Convention Centre within 
the budget of $25,000,000 and on a fast track timetable. 

Although the management team may consist of no more than 3 or 4 staff In 
addition to the project manager, considerable City staff time will be needed 
at several parts In the process plus the use of consultants for specific 
assignments. 

Although this report does not deal with staffing, it should be noted that 
the required personnel can be engaged on contracts with appropriate term- 
ination clauses to be exercised In the event that the project has to be 
aborted. 

The organization structure for the actual development could be somewhat as 
follows: 

a. A director plus small staff of two or three responsible to council. 

- The director would be responsible for co-ordinating all aspects of 
the larger CPR/Marathon Pier BC complex, for directing the design 
and build competition process for Pier BC, for directing the 
detail design and construction of the Trade and Convention Centre, 
for liaison with the City officials and City Council, Provincial 
Government, Federal Government, National Harbours Board, and for 
design co-ordination. 

b. Advisory Committee. 

- It is proposed that an advisory cotrmittee to advise the director 
be appointed with representation from the Provincial Government, 
Federal Government, National Harbours Board, City management, the 
business community and the Trade and Convention Centre operating 
manager when appointed. 

The advisory corrniittee would provide Inputs to the director and 
would provide liaison with the agencies whom they represent. 


c. Project Manager - Trade and Convention Centre 

- The project manager would be responsible to the director for the 
Trade and Convention Centre component and for liaison with the 
other components on Pier BC during the construction phase. 

d. City staff. 

- It Is proposed that City staff particularly In Planning, Engineering 
and Finance perform certain tasks as may be approved from time to time 
by the City administration. Such staff would be directed by their 
regular division or department heads but would provide their Inputs to 
the director. Considerable staff and/or consultant time will be 
required, the cost and other Implications of which will be considered 
In a separate report on staffing and cost. 

e. Consultants. 

- Consultants would be hired for specific tasks as approved from time 
to time by the City administration and would be responsible to the 
director. 

f. Project Managers of other components. 

- Each of the other participants, for example, Marathon for the develop- 
ments on the deck over the tracks, the National Harbours Board for the 
Cruise Ship facilities and the developer for the Trade Tower would be 
requested to appoint and pay for their own project managers who would 
then be directly responsible to that participant. 

- In order to provide overall co-ordination, the activities of the 
project managers would be co-ordinated by the director. 

Thus we would have a small nucleus staff of three or four people relying for 

much of the work on consultants and City staff as necessary. 

The director would report to City Council with the usual interaction with the 
City Manager and the City department heads. 

Thus the City Council and the City administrative system would be in control 
of policy. 

The above organization structure can be illustrated on the attached chart, (chart a 

8. Timetable 

Having in mind the policy decisions necessary in both the public and private 
sectors, the probable need for a public hearing for zoning, and the time 
required for obtaining Development Permits, it would appear that construction 
could start in the spring or early summer, 1980 , if approvals now and at each 
stage in the process are received reasonably promptly. 

A rough illustrative timetable is attached for information, (chart b) 

9. Recorrmendatlon 

A. THAT Council approve the steps outlined in this report as guidance for 
proceeding towards the development of a Trade and Convention Centre on 
Pier BC and associated developments. 

B. THAT the City Manager report further on the budget necessary to allow 
those development procedures to commence. 


FOR COUNCIL ACTION SEE PAGE(S) 
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Regular Council, January 12, 1971 9 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Noise Control (cont'd ) 

The Sub- Committee met and was advised that the Greater 
Vancouver Regional District had formed a Sub-Committee on 
Noise Pollution of its Pollution Committee which would be 
recommending a major study of the causes, incidence and 
control of noise and a noise control programme. The noise 
control programme would also contain a model by-law for 
adoption bv the member municipalities of the Greater Vancouver 
Regional District. 

The Noise Pollution Sub-Committee has reported to the 
Regional Board (copy of report attached)* and the Regional 
Board has adopted the proposals made in it. The final 
report of the Noise Pollution Sub-Committee is expected in 
mid summer of 1971. 

In view of these actions of the Regional District, your 
Sub-Commi ttee 

RECOMMENDS that the Sub-Committee re Noise Control of the 
General Purposes Committee not be reappointed at this time 
but that the material collected be held by the City Clerk 
and the whole matter be re-assessed by Council when the 
Greater Vancouver Regional District report on their study, 
noise control programme and model by-law, or by June 1971, 
and that during the interim Council be supplied with 
reports of progress from time to time." 


* (copy on file in the City Clerk's Office) 

MOVED by Aid. Wilson, 

THAT the foregoing report be approved. 

- CARRIED 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Adams, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Wilson, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

BY-LAWS 

1. BY-LAW TO PROVIDE FOR UNIFORM QUALIFICATIONS 
FOR COUNCIL APPOINTMENTS TO PUBLIC BOARDS 
AND COMMISSIONS 


MOVED by Aid. Rankin, 
SECONDED by Aid. Hardwick, 

THAT leave be given to introduce a By-law to provide for 
uniform qualifications for Council appointments to Public Boards 
and Commissions, and the By-law be read a first time. 

- CARRIED 

MOVED by Aid. Rankin, 
SECONDED by Aid. Hardwick, 

THAT the By-law be read a second time. 

- CARRIED 


cont 'd 


417 


MANAGER'S REPORT 



March 2, 1979 


TO: 


Vancouver City Council 


SUBJECT: 


Joint Negotiations with CUPE 


CLASSIFICATION: RECOMMENDATION 


The City Manager reports as follows: 

On January 9, 1979, Council was informed, in camera, of complications in 
our joint negotiations with CUPE. 

The negotiations had stalled because CUPE did not wish to sign the Proto- 
col Agreement unless certain unspecified employer demands were withdrawn. 

The GVRD Labour Relations Committee asked for a Mediation Officer and Ken 
Albertini was appointed. With his assistance, there have been further 
meetings and some modifications of the positions of both parties. 

However, CUPE still insists that they will not sign the Protocol Agreement 
until all member Councils etc. have approved and ratified it. 

Consequently on February 28 the GVRD Labour Relations Committee unanimously 
adopted the following resolution: 

"THAT the draft 1979 CUPE Protocol Agreement be approved, 
circulated to the appropriate member councils, boards and 
commission, and recommended for consideration and approval 
at their next regular meetings." 

The Protocol Agreement is attached (Appendix 1) , together with the lists 
of respective demands as they affect Vancouver. It should be noted that 
the agreement is merely a format for the negotiations and the respective 
lists are the opening positions of both sides, which can be expected to be 
modified extensively in the course of the negotiations. The final nego- 
tiated agreement will be submitted to Council for approval, and at that time, 
it is appropriate to discuss the merits and the costs of the various items. 

The City Manager RECOMMENDS that Council approve the attached draft 1979 
CUPE Protocol Agreement as the basis for negotiations with the Union. 


NOTE ; Council will also have before it a letter of 26 February 1979 from 
Mr. Kramer of CUPE and a delegation request from CUPE's Local 1004. 

This letter is attached (Appendix 2) , together with detailed communications 
from Mr. Graham Leslie in the form of: a rebuttal to the letter (Appendix 3), 
a chronology of the negotiations (Appendix 4) , and a Commentary on the Draft 
Protocol Agreement (Appendix 5) . 

It is hoped that if Council is willing to approve the Protocol Agreement 
on March 6, Council need not get involved in the series of charges and counter- 
charges revealed in that correspondence . 


FOR COONCIL ACTION SEE PAGE{S) .."SkS, 
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MANAGER'S REPORT 

JO: Vancouver City Council 

SUBJECT: Urban Demonstration Projects 

CLASSIFICATION: RECOMMENDATION 


February 28, 1979 


The Deputy Director of Finance reports as follows: 

"On May 19th, 1977 the Minister of State for Urban Affairs Canada announced a 
financial contribution to the City of up to $4,500,000. for five urban demon- 
stration projects. 

Subsequently, five legal agreements were entered into by the City on November 
1, 1977. The agreements, although not too lengthy, are somewhat involved and 
require certain specific items such as timing of expenditures, provision of 
evaluation reports and certain other administrative work that is time consuming, 
and in some cases would require consultation with the Ministry of State for 
Urban Affairs. 

With the announced change in Federal ministerial responsibility, contact was 
made with the ministry who proposed that possibly the best solution would be 
to change the outstanding projects from a contribution by legal agreement to 
an outright grant to the City for each project. The major consideration being 
that the Federal Government's contribution be appropriately recognized. The 
Ministry also required that the grant be made on a "present value" basis which 
was considered legitimate and a discount rate of llJs% effective April 1, 1979 
was agreed upon. 

Following is the current position of the five projects including funds received 
to date and the proposed grant as discounted. 


Total Contribution(l) Received 
to Date 


Present Value 
Period(l) Amount 


1. Fisherman's Market 

2. Kitsilano Swimming Pool 

3. Kensington Park 

4. East False Creek 

5. John Hendry Park 


$ 400,000 

750,000 

500,000 
350.000 
850,000 

680,000 
820.000 
1.500.000 

250.000 
550,000 
200,000 
1.000.000 


$ 400,000 
750,000 


6 months 


28 months 


7 months 
12 months 


$ 500,000 
331,360 
831 ,360 

680, AOO 
638,595 
$1,318,595 

250,000 
516.130 
179.775 
945.905 


TOTAL 


$4,500,000 


$1,150,000 


$3,095,860 


NOTE: (1) Under the total contribution column, the amount is broken 

down into the expected expenditure pattern and its approximate 
relation to the individual agreements, this is also referred to 
in the column under present value - period. 


RECOMMENDATION 


The Deputy Director of Finance is of the opinion that the acceptance of a 
grant amount of $3,095,860 as the present value of the $3,350,000 contribution 
is realistic and due to the change in ministerial responsibilities recommends 
that City Council accept the above proposal as follows: 


A. THAT City Council accept the amount of $3,095,860 as a grant 
towards each project as detailed in the report and proposed 
by the Minister of State for Urban Affairs. 

B. THAT the amount received be set aside in a special reserve and 
that the discounted amounts receive interest until the amount 
reaches the original contribution. The funds to be then trans- 
ferred to the project subject to the project having been approved 
by Council . 


C. THAT the Federal Government receive the necessary recognition 
for their grant towards the various projects." 


The City Manager RECOMMENDS approval of the recommendations of the Deputy 
Director of Finance. 



MANAGER'S REPORT 



February 21 , 
DATE ^ 

TO: Vancouver City Council 

SUBJECT: RENOVATIONS, CONNAUGHT PARK FIELDHOUSE 

CLASSIFICATION: RECOMMfiNDATION 


The Superintendent of Parks and Recreation reports as follows: 


"An application has been received from the Meraloma Club to renovate the Connaught 
Park Fieldhouse which the Board presently leases to the Club. The Club was 
incorporated under the Societies Act in 1966 and in 1975 signed a three year 
lease with the Vancouver Park Board for use and care of the Connaught Park 
Fieldhouse. This lease was renewed in 1978 for a further five year period. 
The cost of this project is approximately $80,000 and it will be funded by the 
Meraloma Club and public donations. The Board has approved this application 
on February 19, 1979, and now requests authority from City Council to proceed 
with the project. 


Description of the Project 

The renovation work to be done is as follows: 

(1) To re-build the public washrooms to a standard suitable for public use. 
The present deteriorated condition of the public washrooms has severely 
limited their use by the public. 

(2) To renovate /rehabilitate changing facilities at the west end of the 
fieldhouse to create more appropriate facilities for both men and women 
as these facilities are intended for the use of the Meraloma Club's 
athletic teams. 

(3) To do general repair work to the building exterior as required which 
would include re-roofing, new eavestrough and downspouts, siding 
repairs, glass replacements, etc. 


Plans have been reviewed by Park Board staff who feel that renovations will result 
in an improved, functional facility for Club members and an improved exterior 
which would be more visibly aesthetic on Connaught Park. 


Financing 


The Board of Parks and Recreation have indicated that the Meraloma Club propose 
to campaign for donations from the public. The project will not commence until 
a satisfactory level of funding from donations has been accumulated (minimum 
balance $25,000). The balance of the funding to be by way of a bank line of 
credit drawn in favour of the Meraloma Club. No City funding is required. 


Director of Finance 


Reconmends: (a) that no commitments be made by the Park Board 

pending receipt of funds and, 

(b) a bank line of credit that is to the satisfaction 
of the Director of Finance and the Director of 
Legal Services. 
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Recommendation 

The Board of Parks and Recreation recommend that Council approve the 
renovations to the Connaught Park Fieldhouse as outlined above at no 
cost to the City. " 


The City Manager RECOMMENDS approval of the recommendation of the 
Board of Parks and Recreation and the recommendations of the 
Director of Finance included in the report. 


fOR COUNCIL ACiiCN SEE PAGE(S).i!9 
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STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


REPORT TO COUNCIL 


I 


FEBRUARY 15, 1979 


A meeting of the Standing Committee of Council on Community Services 
was held on Thursday, February 15, 1979, in Committee Room No. 1, 
Third Floor, City Hall, at approximately 1:30 P.M. 


Adoption of Minutes 

The Minutes of the Community Services Committee Special meeting of 
Monday, February 5, 1979 were adopted. 

Recorded Vote 

Unless otherwise indicated, votes of the Committee on all items 
are unanimous. 


RECOMMENDATION 

1. Park Board Appeal re Youth Projects 

in Strathcona, Hastings-Sunrise and Grandview Areas 

The Committee had before it for consideration a letter dated 
February 1st, 1979 from Parks Commissioner A. Livingstone enclosing 
a report dated January 17, 1979 from the Park Board's Director of^ 
Recreation regarding funding for the Grandview, Strathcona and . 
Thunderbird youth projects (copy circulated) . 

In the report from the Board's Director of Recreation, it 
was explained it is impossible for the Recreation Division to 
allocate sufficient funds to operate these programs for the balance 
of the year. A series of recommendations providing funding by the 
Board for these programs until March 31, 1979, was approved by the 
ftaard on January 22nd, 1979. ^ 

Appearing before the Committee on this matter with Parks 
Commissioner Livingstone were the Board's Director of Recreation, 
a representative of the Social Planning Department, the youth 
workers involved and several residents from the areas served by 
these youth worker projects. ] 

It was explained to the Committee that the City lent funds 
to the Board in May 1978 which were to be returned to the City 
during the September budget review and the Board is unable to pro- 
vide funding beyond March 31st, 1979. The programs serve a large 
number of youths living in low-cost housing developments, the 
Commissioner explained. 

The Committee noted the Board's Recreation Committee chairmkn. 
Commissioner Livingstone, was directed by a Board resolution of 
January 22nd to meet with the Minister of Himian Resources to seek 
funding for the three youth projects and, in response to the 
Committee, Commissioner Livingstone said he is appealing to the 
City for fvinding before going to the Minister as he anticipates 
the Minister may say the programs are a Ci,ty responsibility. 


PRESENT: 


Alderman Rankin, Chairman 


Alderman Bellamy 
Alderman Gerard 
Alderman Little 
Alderman Marzari 


COMMITTEE CLERK: 


H. Dickson 


Continued , . . . 


Hq. 1 Continued 

It was noted during discussion the present annual cost for 
the three projects is $76,000; that the Board can provide 
$15,000, leaving a balance of $61,000 required for the balance 
of the year. 

The Acting City Manager warned that if the Committee recom- 
mended that Council fund the program, it would be committing 
funds in advance of the budget; that Council indicated last 
year these programs should be funded from the Park Board budget; 
and that the Board, by its January 22nd resolution, wishes to 
seek funding for the projects from the Human Resources Ministry. 

The Committee felt, however, the City should ensure the 
youth workers be paid on a month-to-month basis after March 31st, 
1979, pending the outcome of the Board's appeal to the Human 
Resources Department for funding. Funding of the programs could 
be discussed by the City when it deals with the annual budget in 
April. A grant matching the Board's contribution would extend the 
programs until June 30th. 

Following discussion, it was 

RECOMMENDED 

THAT City Council allocate up to $15,000 from the 1979 
budget to match the Park Board's 1979 allocation for 
the Strathcona, Hastings-Sunrise and Grandview youth 
projects and that Parks Commissioner Livingstone, in 
his appeal to the Ministry of Human Resources for con- 
tinued funding for the project, request the Province 
to reimburse the City for half of the costs of operating 
this program in 1979. 

2. Family Court Committee re Juvenile , 
Detention Home, 2625 Yale Street 

At its meeting on February 8, 1979, the Committee deferred 
consideration of an annual report from the Family and Juvenile 
Court Committee pending the appearance before the Committee of 
representatives of the British Columbia Buildings Corporation to 
discuss the Family Court Committee's complaints that the Province 
has not yet upgraded the building it rents from the City at 2625 
Yale Street to meet City by-laws. 

The clerk advised Provincial representatives were xinable to 
attend this date and arrangements are under way for them to ♦ 
appear on March 8th, 1979. 

The Acting City Manager said an official of B.C. Buildings 
Corporation indicated two weeks ago funds have been budgetted by 
the Province for the upgrading work at 2625 Yale Street and that 
the work is being done. 

However, the Committee 

RECOMMENDED 

THAT the Mayor write the Attorney-General urging 
him to expedite the necessary renovations at the 
Family and Juvenile Court building, 2625 Yale 
Street, and to submit to the City as soon as 
possible a progress report on the Province's 
plans for a new Family and Juvenile Court build- 
ing. 


Continued . . 
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3. Curb Ramps in the Downtown Easts ide Area 

The Committee had before it for consideration a Manager's 
report dated February 5, 1979 (copy circulated) in which the 
City Engineer reported on the procedures involved and the number 
of ramps currently installed for wheelchairs on City curbs in 
the Downtown Eastside area. The report was prepared in response 
to a letter dated January 9, 1979 from the Downtown Eastside 
Residents' Association. 

A representative of the City Engineering Department and 
Ms. Jean Swanson of the Downtown Eastside Residents' Association 
appeared before the Committee on this matter. 

The Engineering Department representative reviewed the report 
for the Committee and added that $50,000 is being proposed by 
Engineering for inclusion in this year's budget for the installa- 
tion of curb ramps for wheelchairs. 

The Engineering Department representative explained ramps 
are installed after consultation with the Canadian Paraplegic 
Association which maintains a list of priority locations for 
such ramps . 

Ms. Swanson said her organization is concerned as Roddan, 
Antoinette and Cordova Lodges, which house a number of handicap|>ed 
persons, are all located in the Downtown Eastside area and that 
she has seen wheelchair persons forced to travel along the edge 
of the street. She urged the Committee to ensure that the 
$50,000 proposed by Engineering for wheelchair ramps is approved. 

Following discussion, it was 

RECOMMENDED 

THAT the City Manager's report dated February 5, 1979, t 
on curb ramps in the Downtown Eastside area, be 
received, and that the Downtown Eastside Residents' 
Association submit its priority list for future curb 
ramps to the Canadian Paraplegic Association. 


4. Progress Report - Detention of Mentally 
111 Persons in City Jail 


The Committee had before it for consideration a Manager's 
report dated February 6, 1979 (copy circulated) in which the 
Director of Social Planning reported there has been some improve- 
ment in the speed of referrals from the City jail to Riverview 
Hospital since the Committee last considered this matter approxi- 
mately seven months ago. 

A representative of the Social Planning Department appeared 
before the Committee on this matter. 

During discussion, it was pointed out a shortage of available 
beds at Riverview continues to present a problem to the referral 
of mentally ill persons from the City jail to Riverview Hospital. 

The Social Planning representative advised the Committee that 
Shaughnessy and St. Paul's Hospitals are still not accepting 
mentally ill persons referred from the City jail although these 
hospitals are supposed to deal with such referrals. 

The Committee felt it should urge the appropriate Provincial 
officials to ensure there is an adequate supply of beds available 
at Riverview Hospital at all times to accept mentally ill persons 
from the City jail. 

Continued • • * 
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Cla^ge No, 4 Continued 

Following discussion, it was 
RECOMMENDED 

A. THAT City Council request the Minister of Health 
to provide an additional twenty (20) acute care 
beds at Riverview Hospital to ensure that the 
hospital can promptly accept referrals of mentally 
ill persons from the Vancouver City jail. 

B. THAT the Director of Social Planning, the Chief 
Constable and the Executive Director of Riverview 
Hospital review the referral procedure of the 
mentally ill from the Vancouver City jail to 
Riverview Hospital in June 1979 and report jointly 
to the Community Services Committee at that time. 


5. Guidelines on Sunday Store Closing 

City Council, at its meetings on January 23rd and February 
6th, 1979, after hearing delegations, passed the following 
motions : 

"THAT WHEREAS the Attorney-General of B.C. has stated that 
the Lord's Day Act 1s archaic, unworkable and Ineffective, 

AND WHEREAS he has indicated government policy is being 
developed on this subject, 

BE IT RESOLVED THAT 

The Provincial Government be urged to expedite the review 
it has indicated has been initiated to resolve the current 
inequitable Sunday shopping situation in B.C." 

"THAT the representations be received; 

AND THAT the Director of Permits and Licenses continue 
to monitor apparent contraventions of the Lord's Day 
Act and, in the absence of any stated government policy, 
report back to Council within a reasonable time to 
enable Council to consider invoking its powers under 
its licensing jurisdiction." 

"THAT the City's guidelines on Sunday Store Closing, as 
detailed in the City Manager's report dated January 12, 
1979, be referred to the Community Services Committee 
for review with respect to uses permitted on Sunday." 


In accordance with the last paragraph of the City Council 
motion, the Committee had before it for review this date a 
Manager's report dated January 12, 1979 (copy circulated). 

The Directors of Permits and Licenses and Legal Services 
appeared before the Committee for the review. 

During discussion, the Committee noted delegations before 
Council had indicated there are c^ertain inconsistencies in the 
City's regulations pertaining to "Sunday store hours, in particular 
the fact that Chinatown and Gastown merchants are allowed to 
remain open while other merchants must close and lumber yards are 
permitted to open yet the store known as "Tool Town" which sells 
tools and building supplies must close. 


Continued . i i, 
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The Coiranittee examined a motion passed by City Council on 
October 17, 1978 pertaining to shopping hours and quoted in the 
report of January 12, 1979, and recommendations were made on the 
following two paragraphs of that motion: 


"1. No action be taken against stores in the historic areas of 
Gastown and Chinatown if stores remain open after hours, 
on Sundays and the following Statutory Holidays: 

- Victoria Day 

- July 1 

- B.C. Day 

- Labour Day 

- Boxing Day 

The stores in these two historic areas would have to close: 

- Good Friday 

- January 1 

- Thanksgiving 

- Remembrance Day 

- Christmas Day " 


"4. No action be taken against Lumber yards if they are open 

Sunday or the following Statutory Holidays: 

- Victoria Day 

- July 1 

- B.C. Day 

- Labour Day 

- Boxing Day " 


A representative of the Permits and Licenses Department 
reminded the Committee certain large public events are held in 
the Gastown area on Sundays when stores were permitted to be 
open; however, following discussion, it was 

RECOMMENDED 

A. THAT paragraph 1 of the October 17, 1978 Council 
motion quoted above be amended by deleting the 
words "Sundays and". 

B. THAT paragraph 4 of the October 17, 1978 Council 
motion quoted above be rescinded. 


(Alderman Marzari opposed to recommendation 'A') 


The meeting adjourned at approximately 2:35 P.M. 

fOR COUWCIL ACTION SEE PAGEfS^ ^-^ 
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Regular Council, January 12, 1971 10 

BY-LAWS (cont'd ) 

By-law to Provide for Uniform Qualifications 
for Council Appointments to Public Boards 
and Commissions (cont *d) 


MOVED by Aid. Rankin, 
SECONDED by Aid. Hardwick, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in 
the Chair. 

- CARRIED 

MOVED by Aid. Rankin, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Rankin, 
SECONDED by Aid. Hardwick, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Rankin, 
SECONDED by Aid. Hardwick, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED 

(The By-law received three readings) 


2. BY-LAW TO REPEAL BY-LAW No. 4473 AND TO 

AUTHORIZE THE BORROWING OF CERTAIN SUMS OF MONEY 
FROM JANUARY 12, 1971 TO JANUARY 25, 1972, PENDING 
THE COLLECTION OF REAL PROPERTY TAXES 


MOVED by Aid. Adams, 
SECONDED by Aid. Sweeney, 

THAT leave be given to introduce a By-law to repeal By-law 
No. 4473 and to authorize the borrowing of certain sums of money 
from January 12, 1971 to January 25, 1972, pending the collection 
of real property taxes, and the By-law be read a first time. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Sweeney, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Sweeney, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in 
the Chair. 

- CARRIED 

MOVED by Aid. Adams, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Adams, 
SECONDED by Aid. Sweeney, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Sweeney, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED 

(The By-law received three readings) 
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PART REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


FEBRUARY 15, 1979 


A meeting of the Standing Committee of Council on Planning 
and Development was held in the No. 2 Committee Room, Third Floor, 
City Hall, on Thursday, February 15, 1979 at approximately 1:30 p.m. 

PRESENT : Alderman Harcourt, Chairman 

Alderman Boyce 
Alderman Ford 
Alderman Puil 

ABSENT : Alderman Kennedy 

CLERK TO THE 

COMMITTEE : M. L. Cross 


RECOMMENDATIONS 

1. Area Development Plan for Area 6, Phase 2, False Creek - 
Suggested Amendments regarding Household Mix 

The Committee considered a report of the City Manager dated 
February 8, 1979 (copy circulated) in which the Director of Planning 
advised of the difficulties that have arisen in the interpretation 
in the section of the Area Development Plan By-law for False Creek, 
Area 6, Phase 2 regarding household mix and recommended By-law 
amendments to improve the clarity of the wording in the By-law. 

Mr. D. M. Hickley, Associate Director, Central Area Planning, 
advised that the Area Development Plan By-law makes specific 
reference to the minimum number of dwelling units with 2 or more 
bedrooms. The By-law specifies a family unit shall have 2 or 
more bedrooms but it does not provide for couples or singles to 
occupy a 2 bedroom unit. 

The Director of Planning recommended that the By-law be 
amended to indicate "2 or more bedrooms, 320 - 380 units" instead 
of "families, 15 - 25%" and "studio and/or 1 bedroom, 220 - 280 units" 
instead of "couples and/or singles, 75% to 85%". 

After discussion the Committee 

RECOMMENDED 

THAT the Director of Planning be instructed to make application 
to amend By-law No. 5019 (as amended by By-law No. 5112), being 
the Area Development Plan By-law for False Creek, Area 6, 
Phase 2, as outlined in the report of the City Manager dated 
February 8, 1979; such application to be referred direct 
to Public Hearing. 

2. Par Value Co-operatives, Lots 51 and 53, 
Phase 2, Area 6, False Creek 

The Committee considered a report of the City Manager dated 
February 7, 1979 (copy circulated) in which the False Creek Develop- 
ment Consultant requested authority to seek out potential sponsor (s) 
for the par value co-operatives of Lots 51 and 53 in Area 6, Phase 2 
with a further report back on selection and appointment. 
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Mr. E. D. Sutcliffe, False Creek Development Consultant, 
advised that in discussion with C.M.H.C. it was concluded that 
par value co-operative programs for families, but predominantly 
couples with some singles would be acceptable to C.M.H.C. and 
would meet the City's income and household mix objectives. 

RECOMMENDED 

THAT the False Creek Development Consultant be authorized 
to commence a search immediately for potential sponsor (s) 
of par value co-operatives for Lots 51 and 53 in Area 6, 
Phase 2, False Creek and that he report back to the Committee 
for final selection and appointment. 

3 . False Creek, Area 6, Phase 2 - 1979 Capital Budget 

The Committee considered a report of the City Manager dated 
February 9, 1979 (copy circulated) in which the False Creek Develop- 
ment Consultant submits for approval the 1979 Capital Budget for 
False Creek, Area 6, Phase 2. 

The report notes that all of the work related to Engineering 
Services scheduled and budgeted at the start of 1978 has not been 
completed due to a delay in the start of construction. It is now 
anticipated that the majority of the Engineering Services will 
be completed in 1979 except for noise abatement and some street 
work which may take until 1980 due to the phasing of the develop- 
ment parcels. 

Mr. Sutcliffe advised that the budget had been prepared in 
close consultation with the Engineering Department who have been 
able to achieve large economies in the capital costs of the utilities 
installation and these savings have been used to balance some 
projected increases within the overall budget of $6,489,000 due 
mainly to the timing of the various developments in Phase 2. 

In the report the Development Consultant details components 
of the proposed 1979 budget totalling $376,284. This figure 
outlines new expenditures totalling $927,984 and cost reductions 
of $551,700. The proposed budget includes $325,000 for the Alder 
Parking Structure. The Director of Finance advised that if approved 
the source of funds for the 1979 Capital Budget for False Creek, 
Area 6, Phase 2 would be the approved C.M.H.C. loan. 

Mr. D. Bowden, False Creek Development Group, advised that 
proposed expenditures for 1980 contained a contingency of $813,000. 
It was felt at this time that this was too much of a contingency 
noting that $287,000 had been allocated in 1976 from the Property 
Endowment Fund general account. This amount would be returned 
thereby reducing the 1980 contingency item to $526,563. 

Members of the Committee requested information on what work 
would be covered in the $100,000 allocated for noise abatement. 
Mr. Sutcliffe advised that this would be for noise abatement for 
the co-operatives. It is not known what the final design of the 
buildings will be, therefore, depending on the design the full 
amount of money may not be required. The Committee requested 
that the question of alternative methods for noise abatement be 
pursued further. 

RECOMMENDED 

A. THAT the 1979 Capital Budget for False Creek, Area 6, 
Phase 2 in the sum of $376,284 as detailed in the 
report of the City Manager dated February 9, 1979 
be approved. 
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B. THAT the $28 7,000 financing from the Property Endowment 
Fund, allocated in 1976, be returned to that fund. 

C. THAT City officials report back on alternative methods 
of noise abatement. 

4 . Review of the Fairview Slopes Policy Plan 

The Committee considered a report of the City Manager dated 
February 8, 1979 (copy circulated), forwarding the following draft 
documents (on file in the City Clerk's Office): 

a) Draft Fairview Slopes Development Plan dated November, 1978 

b) Study of the retention of houses in Fairview Slopes dated 
October, 1978 

Also circulated was the existing Fairview Slopes Policy Plan 
adopted by Vancouver City Council on June 1, 1976. 

The report notes that the FM-1 zoning schedule and Policy Plan 
adopted by City Council in 1976 has been reviewed and a draft 
Fairview Slopes Development Plan prepared, incorporating changes 
in the areas of design guidelines, planning policies, view preserva- 
tion, permissible industrial uses, retention of houses and traffic 
provisions. As in the past, public participation and community 
involvement will be important components of the process. 

The Director of Planning recommended distribution of the draft 
document to the local citizens, businesses and other concerned 
parties in the Fairview Slopes neighbourhood for consultation and 
comment prior to formal approval and adoption. 

The purpose of the review was: 

to evaluate the degree of success in the implementation 
of the Policy Plan (19 76) and to make improvements and 
amendments where necessary; 

- to simplify and integrate policies and design guidelines 
that are relevant to development within the Fairview Slopes 
District. Together with the Zoning By-law regulations, 
this will form the basis for a Development Plan for 
Fairview Slopes; 

to provide a comprehensive and easily understandable 
guide in the form of a Development Plan for the users; 

- to bring this document more in conformity with other 
Central Area Development Control systems which are also 
within the Development Permit Board's jurisdiction. 

The following are the main issues raised by the public (local 
citizens, developers, architects, business persons) , civic staff, 
Urban Design Panel and Development Permit Board and have been 
analyzed and changes incorporated in the draft Fairview Slopes 
Development Plan: 

a) Refinement of the Design Guidelines 

b) Planning objectives/policies amendments 

c) View preservation 

d) Future of existing industries 

e) Retention of houses 

m m m »f\ 
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f) Traffic and parking 

g) Open space and streetscape 

h) Feasibility of non-market housing 

The proposed changes are outlined in detail in the report. 

With respect to the retention of houses, owners, developers 
and recently the Heritage Advisory Committee have expressed concerns 
regarding the rigidity of the present zoning, which permits up to 
50% (or 7,500 sq. ft., whichever is less) commercial uses in existing 
houses . 

A detailed study was undertaken to examine the potential impact 
of allowing 100% commercial uses in existing houses upon the Fairview 
Slopes neighbourhood. Conclusions of this study indicated that it 
would not be detrimental to the planning objectives to permit 
conversion of houses for 100% commercial use. 

A member of the Committee expressed concern that if 100% 
commercial development is allowed the City would be flooded with 
applications for commercial development. Mr. D. M. Hickley, 
AssociateDirector , Central Area, advised that this would only apply 
to the existing older houses. The houses would be retained but 
not lived in — they would be office use. 

After discussion the Committee 

RECOMMENDED 

A. THAT the draft revised Fairview Slopes Development Plan 
be distributed to local citizens, businesses and other 
concerned parties for consultation and comment. 

B. THAT the Director of Planning report back to Committee 
the comments of all the parties consulted, with a 
view to recommending the adoption of the revised 
Fairview Slopes Development Plan to replace the current 
Fairview Slopes Policy Plan. 


The meeting adjourned at approximately 2:55 p.m. 

ff' * 
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STANDING COMMITTEE OF COUNCIL 


ON 


TRANSPORTATION 


February 15, 1979 


A meeting of the Standing Committee of Council on 
Transportation was held on Thursday, February 15, 1979, in the 
No. 1 Committee Room, third floor. City Hall, at approximately 
3:30 p.m. 


The minutes of the meeting of February 1, 1979, were 
adopted . 


RECOMMENDATION 

1. Bus Stop Alterations on Cornwall at Walnut 
and Cypress Streets 


The Committee had for consideration a report of the City 
Manager dated February 6, 1979 (circulated) , in which the City 
Engineer reviewed pedestrian crossing activity on Cornwall 
Street in the vicinity of Henry Hudson School. 

The City Engineer reported that a field investigation 
conducted as a result of a citizen's request, showed that a 
bus stop located on Cornwall westbound at Walnut Street was a 
major cause of pedestrian traffic at that intersection. The 
survey also disclosed that 40 per cent of pedestrian crossings 
at Cornwall and Maple were transit oriented and many pedestrians 
were crossing mid-block to reach one of the two bus stops near the 
intersection. It was therefore recommended that the bus stop 
on the north side of Cornwall Street at Walnut Street be 
cancelled, and that a new bus stop be established on the north 
side of Cornwall at Cypress. 

RECOMMENDED 

THAT the recommendations contained in the City 
Manager's Report dated February 6, 1979, be approved. 


2. Review of Traffic Conditions at the Intersection 
of Grandview Highway and Slocan Street 


A delegation from the Student Council, Vancouver Technical 
School, was present for the discussion on a City Manager's 
Report dated February 9, 1979 (circulated), in which the City 
Engineer examined a request from the Student Council, for a 
pedestrian actuated signal at the intersection of Grandview 
Highway and Slocan Street. 


PRESENT: 


Alderman W. 
Alderman D. 
Alderman H . 
Alderman M. 
Alderman H . 


Kennedy , Chairman 

Bellamy 

Boyce 

Harcourt 

Rankin 


COMMITTEE CLERK: 


J. 


Thomas 
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The City Engineer reported on a study of traffic conditions 
conducted on November 14, 1978, and January 9, 1979, at this 
intersection. Traffic volumes in this area of Grandview Highway, 
which is a major arterial street, were 30,500 vehicles for the 
24 hour period, 14,000 for the 9-5 period, and between 2,400 
to 2,800 vehicles an hour during rush hour periods. These 
volumes were considered to be in the higher volume range, but 
adjacent signals at Nanaimo and Renfrew Streets regulated traffic 
into platoons and provided adequate gaps for crossing opportunities. 
Average speeds at the intersection were 59 km/h, which was normal 
to slightly higher than normal, and the results of the radar 
speed checks have been forwarded to the Police Department and 
enforcement of speed limits requested. 

The City Engineer pointed out there was some concern that 
the installation of a pedestrian signal would seriously disrupt 
the smooth flow of traffic on Grandview Highway. Therefore, it 
was concluded that a traffic signal was not warranted at this 
time . 

Miss Carol Goto, Public Relations Officer, and Miss Josie 
Belich, Treasurer, addressed the Committee on behalf of the 
Student Council. Miss Goto advised the Student Council had not 
had time to conduct its own survey of crossing conditions, but 
it was felt the figure of 27 students crossing Grandview at 
Slocan, as shown in the Manager's Report, was not an accurate 
figure. Student Council records showed an average of 200 students 
lived on the south side of Grandview Highway. In addition, students 
crossed there during and after school hours for sports activities 
at Beaconsfield Park. Teachers had expressed their concern 
regarding the hazards of conducting groups of students across the 
Highway en route to soccer and rugby games. Visibility was often 
limited by parked vehicles and the traffic was usually moving 
at higher than normal speeds. It was felt a hazardous situation 
existed due to the combination of the diversion of Grandview 
Highway itself at this location; the adjacent railway crossing; 
and the four-lanes of high-speed traffic passing to and from 
Freeway 401. 

Members of the Committee questioned the officials present 
on accident statistics (considered to be low for a major arterial) ; 
traffic speeds (slightly higher than normal) and costs for a 
pedestrian actuated signal (estimated at $35,000 to $40,000, 
higher than usual because of the need to interconnect with the 
adjacent railway crossing signal) . It was also pointed out the 
School was a senior secondary institution, catering to grades 
8 - 12. 

Following furthe r discussion , it was the consensus that 
the matter be deferred to enable the students to conduct their 
own survey of pedestrian crossing conditions at the intersection, 
for further consideration with the Committee. 

RECOMMENDED 

THAT this matter be deferred for one month. 


The meeting adjourned at approximately 4:20 p.m. 


fOR COUNCIL ACTION SEE PAQi{S).3J..Q. 
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STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


FEBRUARY 15, 1979 


A meeting of the Standing Committee of Council on Finance and 
Administration was held on Thursday, February 15, 197 9, at approxi- 
mately 3:30 p.m., in Committee Room No. 3, third floor. City Hall. 


PRESENT : Alderman Puil (Chairman) 
Alderman Ford 
Alderman Gerard 
Alderman Little 
Alderman Marzari 

ALSO 

PRESENT : Alderman Kennedy (Clause 1) 
Alderman Boyce (Clause 4) 

COMMITTEE 

CLERK : G. Barden 


RECOMMENDATION: 


1. Greater Vancouver Convention & Visitors Bureau 
- 1979 Grant Request 


The Committee considered the attached Manager's report dated 
January 30, 1979, wherein the Director of Finance reported on the 
Greater Vancouver Convention & Visitors Bureau's request for a 
grant of $151,4 00 for 1979 to help defray the costs of that part 
of their programme related to the servicing of visitors. 

Mr. H.B. Main, General Manager, and Mr. G. Blyth, Treasurer/ 
Chairman of Finance Committee, Greater Vancouver Convention & 
Visitors Bureau, attended the meeting and reviewed the Tourist 
Bureau's brief with the Committee. 

It was noted that the increase of $7,550 requested for 1979 
over 1978 is slightly in excess of the 5% limitation placed on 
Council, a 5% increase would be $151,043. 

The Committee again expressed the concern that the Provincial 
Government is taxing hotels for the express purpose of promoting 
tourism and the Provincial Government should take a greater res- 
ponsibility for the costs of servicing visitors. 

Following further discussion, it was 

RECOMMENDED 

A. THAT a grant of $151,043 be approved for the 
Greater Vancouver Convention & Visitors Bureau 
costs of servicing visitors in 1979. 

B. THAT the Provincial Government be requested to 
increase their funding for the servicing of 
visitors. 
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2. The University Women's Club of Vancouver - 
1979 Grant Request 


The Committee considered the attached Manager's report dated 
February 8, 1979, wherein the Director of Finance reported on the 
University Women's Club of Vancouver grant request of $^,500 and 
explained that the 30% increase in the requested 1979 grant over 
1978 was due to the significant increase in property taxes which 
in 1978 totalled $7,640. It was explained that the City does not 
normally give grants for property taxes and the organization does 
not meet the guidelines or criteria for a cultural or community 
service grant. The 197 8 grant was funded from "other" category 
of grants. 

Ms. June Ames, President, and Ms. Elizabeth Wall, Chairman 
of Finance, attended and reviewed their grant request with the 
Committee . 

Following discussion, it was 

RECOMMENDED 

THAT a grant of $5,0 00 be approved for the University 
Women's Club of Vancouver for 1979, the source of 
funding to be "other" category of grants. 


3. Champlain Heights Recreational Facilities Centre 
- Phase I 


The Committee considered the attached Manager's report where- 
in the Champlain Heights Project Manager reported on the Champlain 
Heights Recreational Facilities Centre - Phase I. The report 
includes background information, first phase proposals, details of 
proposed capital funding, operating costs and revenue returns. 
Areas E & F population growth, and school facilities. 

Mr. Jim Moodie, Project Manager, reviewed the report with the 
Committee and advised that the proposed project had received 
approval of the Park Board at the Board's last meeting. He also 
noted it was intended to present this report at the same time as 
the 1979 Supplementary Capital Budget report which was originally 
scheduled for this meeting. 

Following discussion, it was 

RECOMMENDED 

A. THAT this project be deferred for consideration with 
the 1979 Supplementary Capital Budget report. 

B. THAT staff prepare the necessary material for report 
back to Council on the development program for the 
commercial facilities on this site including appro- 
priate references to re zoning, subdivision and land 
tenure. 


4 . Cultural Grant Requests 1979 

The Committee considered the attached Manager's report dated 
February 8, 1979, wherein the Director of Social Planning reported 
on cultural grant requests for 1979. 
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Clause #4 continued: 


On February 6, 1979, City Council approved the following: 


"1. THAT the level of funding for general cultural, 
festivals and the Artists Gallery be set at 
$335,380 for 1979. 

2. THAT the Artists Gallery be funded for January 
and February with subsequent funding subject 
to the normal cultural grant process. 

3. THAT the level of funding for grants equal to 
rent of Civic Theatres be set at $102,500 for 
1979, exclusive of VSO's funding. 

4. THAT the level of funding for the VSO's use of 
The Orpheum be set at $162,500 for 1979." 


The following is a tabulation of total recommendations of the 
Director of Social Planning as contained in the Manager's report, 
the amendments to the Director of Social Planning 's recommendation 
made by the Director of Social Planning at the meeting and a tabu- 
lation of the Committee's action at the meeting: 

Original Amended Committee's 
Amounts Amounts Action 


Vancouver Symphony Society 

162.500 

162.500 

162.500 

Artists Gallery 

20,000 

20,000 

10,000 

General Cultural Grants 

193,125 

196,925 

190,123 

Festival Grants 

103,000 

103,000 

103,000 

Reserve for late requests 




& special projects 

19,255 

15,455 

28,639 


$335,380 

$335,380 

$331,762 


Grants equal to rent reserve 
exclusive of the Vancouver 

Symphony Society 101,422 100,322 106,118 

Grants equal to rent for late 

requests & special projects 1,078 2,178 


$102,500 $102,500 $106,118 
■^^"^^^ $600,380 $600,380 $600,380 


During discussion, Committee !n4»mb€rs vere divided on the con- 
tinuation of the Artists Gallery and agreed to approve only $10,000 
for the Gallery in 1979. It was suggested that the balance should 
be raised by selling some art works or by some other means. It 
was also noted that the Council Committee on the Arts will be con- 
sidering the whole matter of the Artists Gallery. 

The Committee discussed the proposed grant to the Community 
Music School and it was felt that the grant should be used to 
subsidize children who could not afford the lessons. 

It was suggested that the Mayor send a formal letter to all 
those receiving a grant. 

Following discussion, the Committee took action as follows: 
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GENERAL GRANTS 


Name of Organization 


1978 1979 Committee's 

Grant Request Recommendation 


Anna Wyman Dance Theatre 

5,500 

10,000 

5,650 

The Arts Club Theatre 

11,188 

15,000 

11,500 

Axis Mime Theatre Society 

2,000 

4,000 

2,100 

B.C. Beefeater Band 

- 

10,000 

- 

B.C. Boys Choir 

2,500 

3,500 

2,600 

B.C. Drama Association 

- 

500 

- 

B.C. Multicultural Society 

1,000 

3,000 

- 

Canadian Music Centre 

5,000 

5,500 

5,150 

Carousel Children's Theatre 

4,000 

6,000 

4,120 

Cecilian Ensemble 

1,000 

1,500 

1,100 

Circus Minimus 

500 

1,257 

550 

City Stage 

12,000 

13 ,000 

12,300 

Community Music School of 




Greater Vancouver 

20,100 

27,000 

20, 000 

East Side Theatre Front Society 

- 

5,000 

- 

Gallery Singers 

500 

500 

500 

Green Thumb Players 

4,000 

5,000 

4,120 

Immram Dance Theatre 

750 

1,500 

850 

Janus Theatre Society 

1,000 

2,000 

1,100 

Kitsilano Neighbourhood House 

- 

7,000 

- 

Kiwanis Music Festival 

500 

1,000 

500 

The Literary Storefront 

- 

1,500 

- 

Metro Communities Council 

- 

1,500 

- 

Metropolitan Co-op Theatre Society 

5,000 

5,000 

5,000 

Mountain Dance Theatre 

2,000 

3,500 

1,100 

National Metropolitan Opera 




Auditions 

100 

150 

150 

National Youth Orchestra 

2,540 

1,600 

- 

Native Daughters of B.C. 

1,000 

1,000 

1,000 

New Play Centre 

4,000 

5,474 

3,000 

Pacific Ballet 

3,000 

3,500 

3,100 

Paula Ross Dance 

2,500 

3,000 

3,000 

Prison Dance Theatre 

1,500 

4,000 

1,600 

Pumps Centre for the Arts Society 

1,000 

3,000 

- 

Sculptors Society of B.C. 

- 

1,000 

500 

Sepia Junior Players 

1,000 

1,000 

- 

Spectrum Theatre 

1,000 

3,000 

- 

Tamahnous Theatre Workshop Society 

4,000 

5,500 

4,120 

Terminal City Dance 

1,000 

2,000 

1,100 

Touchstone Theatre Society 

1,000 

4,000 

1,100 

The Towne Waytes 

2,000 

18,600 

2,100 

Vancouver Cantata Society 

1,500 

2,000 

1,600 

Vancouver Chamber Players 

800 

1,014 

1,014 

Vancouver Co-op Radio 


5,000 


Vancouver City Choristers 

2,000 

3,050 

1,500 

Vancouver Early Music Society 

5,000 

7,000 

5,150 

Vancouver East Cultural Centre 

55,750 

57,400 

57,400 

Vancouver Explorations Workshop 




Society 

1,500 

2,000 

1,600 

Vancouver Folksong Society 


13,800 

500 

Vancouver Little Theatre Assn. 

2,000 

2,000 

2,000 

Vancouver New Music Society 

2,000 

3,000 

2,100 

Vancouver Society for Days, Months 




& Years to Come 

1,500 

2,00 

1,600 

Vancouver ' s Theatre In The Park 

7,500 

25,000 

7,725 

West Coast Actors 

4,000 

6,000 

4,124 

Western Canadian Opera Society 

2,000 

3,000 

1,000 

Ballet Society 



1,100 

Canadian Theatre of the Deaf 



1,600 

Junior Symphony 



1,100 


$190,123 


Rcgulnr Council, January 12, 1971 

BY-LAWS (cont'd) 

3. BY-LAW TO AMEND BY-LAW No. 3575. BEING THE 
ZONING AND DEVELOPMENT BY-LAW (S/E corner 
Granville and 67th Avenue) 


MOVED by Aid. Hardwick, 
SECONDED by Aid. Bird, 

THAT leave be given to introduce a By-law to amend By-law 
No. 3575, being the Zoning and Development By-law, and the 
By-law be read a first time. 

- CARRIED 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Bird, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Bird, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in 
the Chair. 

- CARRIED 

MOVED by Aid. Hardwick, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Bird, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Bird, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED 

(The By-law received three readings) 
MOTIONS 

1. Allocation of Lands for Highway Purposes 
(6 motions - various locations) 


MOVED BY Aid. Bird, 
SECONDED by Aid. Rankin, 

THAT WHEREAS the registered owners have conveyed to the 
City of Vancouver, for highway purposes, the following described 
lands : 

1, All that portion of Lot 10, Block 331, District 
Lot 526, Group 1, New Westmi ns ter District, 
Plan 590, described as follows: 

COr^ENCING at 
the south westerly corner of said Lot 10; TliENCE 
North, 5 feet, following in the westerly limit of 
said Lot 10; THENCE S ^5° E, 7.0? feet, more or 
less, to intersection with the southerly limit of 
said Lot 10 at a point 5 feet easterly from the 
south westerly corner of said Lot 10; THENCE West, 
5 feet, following in the southerly limit of said 
Lot 10 to the point of commencement. The same as 
shown outlined red on plan prepared by A, Burhoe, 
B.C.L.S., dated March 6, 1970, and marginally 
numbered LF 5l98 
(NEC Granville and Broadway) 
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GRANTS EQUAL TO RENTAL 

1978 1979 Committee's' 

Neune of Organization Grant Request Recommendation 

Ballet Canada - 5,000 

Festival Concert Society 5,700 12,000 6,600 

Friends of Chamber Music .380 400 400 

Japanese Community Volunteers Assn. - 800 800 

Queen Elizabeth Playhouse Theatre 53,930 58,600 58,600 

Vancouver Bach Choir 3,810 9,800 9,800 
Vancouver Chamber Choir) 
Festival of Choirs ) 

Vancouver Opera Society 26,268 25,913 25,913 

$106,118 


The actions taken by the Committee resulted in the reserve for 
late requests being increased to an amount of $28,639 and no funds 
remaining in the reserve for grants equal to rent. 

It was 

RECOMMENDED 

A. THAT $162,500 be approved as a grant equal to rent 
for the Vancouver Symphony Society for 1979. 

B. THAT the uses included in the 1979 figure ($162,500) 
i.e. 119 performances plus rehearsals etc., be recog- 
nized as a ceiling and that in the future the VSS 

may expect only increases in grants equal to increases 
in rent based on the 1979 level of uses of The 
Orpheum unless otherwise agreed to by Council. 

C. THAT a grant of $10,000 be approved as the Civic share 
of the Artists Gallery's $39,000 operating budget for 
1979. This amount includes the two months of opera- 
ting expenses already approved by Council for January 
and February, 1979. 

D. THAT the Director of Social Planning report to the 
Council Committee on the Arts and the Finance Commit- 
tee within 60 days with regard to the fund raising 
efforts of the Artists Gallery Board of Directors and 
with regard to questions concerning the sale of some 
of the city collection and the use of the revenue 
thereof. 

E. THAT within 30 days the Director of Social Planning 
report to the Finance and Administration Committee 
with regard to festival grants recommendations. 

F. THAT Council approve the general grant recommendations 
totalling $19 0,123 as reported above. 

G. THAT Council approve recommendations for grants equal 
to rent (exclusive of the VSS) in the amount of 
$106,118 as reported above. 

H. THAT the City Manager report back on scholarships for 
children who cannot afford lessons at the Community 
Music School. 


The meeting adjourned at approximately 6:20 p.m. , 

FOR COUNCIL ACTION SEE Pm(S) 32^.1^ ^ 
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A meeting of the Standing Coiranittee of Council on Finance and 
Administration was held on Thursday, February 22, 1979, at 11:30 
a.m., in the No. 3 Committee Room, third floor. City Hall. 


RECOMMENDATION 

1. 1977-81 Five Year Capital Program (Streets) 

The Committee considered the attached Manager's report dated 
February 16, 1979, wherein the Director of Finance reported on the 
1977-81 Five Year Capital Program (Streets) . The report considers 
the changes that have occurred in the Streets Basic Program as 
originally envisaged at the time of the approval of the 1977-81 
Five Year Plan. Changes in the program indicate a need for additional 
funds in the amount of $1,750,000 if all the listed projects are 
to be accomplished. Either projects have to be deleted or additional 
sources of funds found. It is the opinion of the City Engineer that 
the Provincial Revenue Sharing Program - Highway Grants will provide 
the funds to cover the shortfall over the period 1979-81. 

Following discussion, it was 

RECOMMENDED 

A. THAT the proceeds of the Revenue Sharing Program - 
Highway Grants be applied as follows: 

(i) Firstly, to fund the reduction of the property 
owners* share of arterial works as approved by 
Council on September 26, 1978. 

(ii) Secondly, to fund the shortfall of $1,750,000 
in the Streets Basic Capital Program. 

(iii) Thirdly, to be held in reserve subject to Council's 
consideration of future projects. 

B. THAT the Director of Finance review this matter semi- 
annually with the Finance Committee. 


2. Review of Five-Year Plan - Streets Capital 

The Committee considered the attached Manager's report dated 
February 9, 1979, giving a summary of the attached City Engineer '"'s 
review report dated February 8, 1979 on the Five-Year Plan - 
Streets Capital. 


PRESENT 


Alderman Puil (Chairman) 
Alderman Ford 


Alderman Gerard 
Alderman Little 
Alderman Marzari 
Mayor Volrich 


COMMITTEE 
CLERK 


G . Barden 
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The City Engineer gave a report reference on the review of the 
Five-Year Plan - Streets Capital and answered questions from the 
Committee . 

It was noted that the City Engineer's report brings together 
the details of the 1979 Streets Basic Capital and Supplementary 
Capital Budgets and discusses these along with other sources of 
funding; discusses the matter of appropriation budgeting, the 
timing of street works and the significance of the accounting figure 
'unexpended balance'; tabulates the work done in 1977 and 1978 and 
the work proposed for 1979; and reviews the arterial street program 
in detail and indicates certain variations and adjustments which 
have been found necessary since the plan was put together some five 
years ago. 

The report provided the following summary for the information 
of the Committee: 

1. There are several projects listed in the Five-Year Plan which 
cannot be proceeded with at this time because of property 
negotiations or proposed design concepts. However, subject 
to satisfactory completion of these details and ratification 
by the property owners affected, they will be completed in 
the Five-Year Plan as originally anticipated. 

2. Work under the Five-Year Basic Capital Plan is proceeding 
generally in accordance with that plan. The only significant 
exception is in Residential Lane Paving, where additional funds 
have been re-allocated from the BNI Cut bridges, which work 
has been delayed. 

3. Substantial amounts of Supplementary Capital have been required 
to honour Local Improvement petitions. This was foreseen in 
framing the Five-Year Plan. Steps to reduce this demand 

were approved by Council in 197 8 and are reflected in a much 
reduced need this year. Other items not anticipated when the 
plan was made also require funding. These are the things for 
which Supplementary is intended. 

4. The first contributions under Provincial Revenue Sharing 
(1978) allowed the City to avoid selling certain properties 
pending a decision on their being needed for Light Rapid 
Transit. The 1979 contributions are as yet unknown but it 
is hoped they will allow the Marine Way project to proceed 
within available funds. 

5. The majority of the Arterial Street projects remain as planned. 
Some have been defeated and some dropped from the plan. Others 
from the list will be substituted. Apart from the normal 
variations from the plan estimates, some projects will require 
additional funds because of design concept changes such as the 
addition of landscaped centre boulevards. The largest of these 
is Boundary Road from about Imperial to Marine. Originally 
estimated as a straightforward paving, this now involves 
massive earthworks and an overpass structure. 

Following further discussion, it was 

RECOMMENDED 

THAT the reports be received for information. 
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3 . 1979 Basic Capital Budgets 

The Committee considered the attached Manager's report dated 
February 2, 1979, wherein the City Engineer and the Director of 
Finance reported on the 1979 Basic Capital Budgets. 

Five-Year Capital Plans 1977-81 for a number of Engineering 
Programs were approved by the Electors on November 17, 1976. Five- 
Year Plans 1976-80 for Sewers and Water Works had been approved in 
principle by Council on September 16, 1975, (these two do not 
require voter approval) . 

1979 Basic Capital Budgets have been prepared for these pro- 
grams. In general these represent the third year of the Five-Year 
Plans approved in the November 197 6 plebiscite and the fourth year 
of Sewers and Water Works. 

The programs submitted are: 

2. Streets 

3. Sewers 

4. Street Lighting 
10. Water Works 

12. Communications 
15. Refuse Disposal 
17. Undergrounding 

These Budgets are summarized in the attached table and set 
out more fully in the yellow Project Detail which is distributed. 

Following discussion, it was 

RECOMMENDED 

A. THAT 1979 Basic Capital Budgets as listed in the 
attached table and totalling $14,912,875 be approved, 
subject to specific items being advanced for later 
approval as noted in the Project Detail. 

B. THAT borrowing authority be approved for the 1979 
Sewers and Water Works programs, totalling $8,753,000. 

C. THAT $2 million for 1979 Basic Streets Capital from 
the 1979 Revenue Budget be approved. 


4. Kiwassa NIP - Financing for Paving 
and Sidewalk Project 

On April 4, 1978, City Council approved the Kiwassa Neighbour- 
hood Improvement Program Concept Plan but referred the matter of 
funding for the Municipal Service items (curbs, sidewalks, paving, 
lighting, trees) to the Finance Committee for consideration in the 
1978 Supplementary Capital Budget. On May 2, 1978 when consider- 
ing recommendations of the Finance Committee with respect to Supple- 
mentary Capital, Council did not approve the required additional 
funding for the Kiwassa projects. In a further report, the follow- 
ing two recommendations of the Finance Committee of June 15, 1978, 
were deferred by Council on June 27, 1978: 

(a) Council establish an upper limit of 25% for NIP sub- 
sidy of property owners' share for street works. 

(b) The Finance Committee reconsider funding as follows 
by November 1, 1978: 
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(i) the allocation of $35,625 NIP capital funds to 
Kiwassa for street works; 

(ii) the approval of funds from the 1978 Supplementary 
Capital for street works in Kiwassa (with the 
25% subsidy to owners) in the amount of $164,250. 

The Committee considered the attached report from the City 
Engineer, the Director of Finance and the Director of Planning on 
Kiwassa NIP - financing for paving and sidewalk projects. The 
Kiwassa Concept Plan originally proposed that NIP funds would be 
used to fund the property owners' share of the local improvement 
costs for curbs, paving, and sidewalks. This would have had the 
effect of reducing to zero the contribution of funds by property 
owners in the area (that is, 100% subsidy) . This proposal was 
opposed by the City Engineer since it would have represented a con- 
siderable departure from past practice throughout the City. 

In all other NIP and LAP areas, except for Mt. Pleasant, 
street works have been carried out under the normal Local Improve- 
ment procedure with no subsidy to property owners. In Mt. Pleasant, 
NIP funds are being used to subsidize 25% of both the property 
owners' and City's share of the cost. 

On the basis of the foregoing, there is some precedent for 
subsidy of the property owners ' share of Local Improvement pro- 
jects in designated areas, however, this subsidy has never exceeded 
approximately 25% of the full property owners' share. It is, 
therefore, proposed by the City Engineer and Director of Finance 
that Council adopt a general policy limiting subsidy of the property 
owners' share for local improvements in NIP areas to not more than 
25%. 

The Director of Planning supports the general policy of a 
25% subsidy of the City and property owners' share with NIP funds 
but notes that strict conformance with the policy may cause hard- 
ship to some property owners and proposes a further reduction to 
certain properties within the area. The City Engineer and Director 
of Finance question this further reduction. 

The Manager's report includes comments from the Director of 
Planning and the City Engineer, details on the Local Improvement 
process, and financing for Kiwassa street improvements. 

Council action on establishment of a limit of 25% subsidy 
for Local Improvement projects in NIP areas was deferred on June 
27, 1978. In order to deal with improvements in the Kiwassa NIP 
area, the Committee considered a general policy (25% subsidy 
maximum) for NIP areas on the basis of previous practice. With 
respect to specific improvements proposed for Kiwassa, the 
Committee considered whether or not an additional subsidy should 
be permitted for certain corner properties within the Kiwassa 
NIP area. 

Following discussion, it was 

RECOMMENDED 

A. THAT Council establish, as a general policy, an upper 
limit of 25% for NIP subsidy of property owners' share 
of street works, and that this percentage apply to the 
street works in Kiwassa. 
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B. THAT for the Kiwassa NIP area, any further relief in 
addition to the 25% subsidy be applied for in the 
normal way. 

C. THAT Council approve the appropriation of up to 
$73,000 of Kiwassa NIP and Unallocated City NIP funds 
as outlined in the Manager's report and $164,250 of 
1978 Supplementary Capital funds to be used to carry 
out street improvements in Kiwassa. 


D. THAT the Director of Legal Services be requested to 
bring forward the necessary amendments to the Local 
Improvement Procedure By-law. 


5 . 1979 Supplementary Capital Budget 

The Committee commenced consideration of the Manager's report 
dated February 14, 1979 and submissions for the 1979 Supplementary 
Capital Budget dated February 197 9 and heard presentations from 
representatives of the Vancouver Park Board and the Vancouver 
Public Library Board. However, due to time constraints, the 
Committee deferred further consideration of this matter to a 
special meeting of the Finance Committee at 2 p.m. on March 1, 1979. 


The meeting adjourned at approximately 5:20 p.m. 


The NIP funds would be cost-shared as follows: 


Federal (25%) 
Province (12.5%) 
City (62.5%) 


$18,250 
9,125 
45,625 


TOTAL 


$73,000 


FOR COUNCIL ACTION SEE PAGE(S) J>.l.il5 
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STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


FEBRUARY 22, 


1979 


A meeting of the Standing Coimnittee of Council on Community Services 
was held on Thursday, February 22, 1979, in Committee Room No. 1, 
Third Floor, City Hall, at approximately 1:30 P.M. 


PRESENT: Alderman Rankin, Chairman 
Alderman Bellamy 
Alderman Gerard 
Alderman Little 
Alderman Marzari 

ALSO PRESENT ; Alderman Kennedy) Part of the 
Alderman Puil ) meeting 

COMMITTEE CLERK: H. Dickson 


Adoption of Minutes 

The Minutes of the Community Services Committee meeting of Thursday, 
February 8, 1979, were adopted. 


Recorded Vote 

Unless otherwise indicated, votes of the Committee on all items are 
unanimous . 


RECOMMENDATION 

1. Community Services Grant Requests 

The Committee had before it for consideration a Manager's 
report dated February 8, 1979 (copy circulated) in which the 
Director of Social Planning provided the first quarter commvinity 
services grants report for 1979. 

In the report the Director of Social Planning noted seventy- 
three (73) grant requests totalling $1,776,197.00 have been 
received for the first quarter report compared with forty-six (46) 
requests in the first quarter of 1978. 

The report reminded the Committee that on February 6, 1979, 
Council approved a 1979 community services grants budget of 
$1,225,000.00. The Director of Social Planning recommended 
approval of fifty-eight (58) grants totalling $1,056,249.00. 

The report also contained comment from the Director of Finance 
reminding the Committee that Council, on February 13, 1979, approved 
certain recommendations from the Transportation Committee pertaining 
to the transportation for the disabled service operated by the 
B.C. Lions Society which have the effect of requiring a City grant 
in 1979 of $170,140.00, and the Director of Finance recommended 
this amount be reserved at this time for the transportation for 
the disabled service. 

This allocation would then leave a balance of $1,054,860.00 in 
the community services grants budget which is insufficient to pro- 
vide for the Director of Social Planning' s recommendations for 
grants totalling $1,056,249.00. 


Cpntisued • • • « 
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In the report the City Manager reconunended the amount of 
$170,140.00 be set aside for transportation for the handicapped 
and further recommended that the balance of grants to be approved 
not exceed the remainder of City Council's 1979 community services 
grants budget of $1,054,860.00. 

Three members of Social Planning Department, together with 
the Deputy Director of Finance and a member of his staff, appeared 
before the Committee on this report. 

The Committee examined each of the seventy- three (73) 
grant applications individually, making recommendations on each 
after hearing brief comment and explanations from the Social 
Planners . 

The Acting City Manager suggested Council approve his recom- 
mendation that $170,140.00 be set aside for transportation for the 
handicapped and reiterated the comments contained in the report 
that this allocation, together with the recommendations of the 
Director of Social Planning, would more than exhaust the total 
budget for 1979 community services grants. Approval of grants 
exceeding the graits budget may require some provision be made 
in the City budget for certain contingencies. 

Social Planning staff explained their recommendations are 
based generally on an allocation of the 1978 grant plus five 
percent (5%) for most of the applicants. 

During discujsion of the individual grants, the following 
points were noted : 

- Aldennan Bellamy requested that Social Planning Department staff 
provide a report on how a $45,000.00 Canada Works grant to the 
Downtown Eastside Residents' Association was expended last year 
before the Committee's report on grants goes forward to Council 
on March 6th 

- Alderman Mar;ari requested that Social Planning Department 
provide for Council, when the Committee's recommendations go 
forward on March 6th, a list of the grant applicants grouped 
by types of service offered by the organizations. 

- The Committee felt there may be some duplication involved in 
making grants to the Red Door Rental Aid (application #52) and 
the Y.W.C.A. Housing Registry (application #73). 

It was the Committee's observation also that these two agencies, 
although providing a similar service, serve quite different 
segments of the population - the Y.W.C.A. catering more toward 
younger single persons seeking accommodation and the Red Door 
providing assistance to families. 

The Committee felt the recommendation of Social Planning for a 
grant of $5,000.00 to the Y.W.C.A., when it had applied for 
$38,634.00, would probably mean the demise of this operation. 

A spokesman for the YWCA Housing Registry told the Committee 
they received $26,000 from the City last year rather than the 
lesser amount indicated in the report. The Committee is recom- 
mending this amount be granted in 1979. 

- A letter from the Social Planning And Review Council (SPARC), 
requesting pe^-mission to address the Committee, was handed the 
Chairman during the meeting, but a motion to hear the delegation 
was lost. 
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Clause No* 1 Continued 

- Alderman Little pointed out Committee members received the 
grants report only two days before the meeting and requested 
that in future the report be provided at least one week in 
advance of the meeting and a motion to this effect was 
approved. 

- The Committee noted the total operating budget in 1979 for 
the 3-H Society for handicrafts for the homebound handi- 
capped is excessive for the service of fifty-eight (58) 
clients, and the Director of Social Planning's comment 
that the program is expensive in terms of the clientele 

it serves at about $1,646.00 per client. 


The Coiranittef; put forward recommendations on each of the 
seventy-three (73) grant applications and is recommending 
approval of the City Manager's recommendation for a grant for 
transportation foi the handicapped and the Director of Social 
Planning's recommendations, with the following alterations and 
results : 


TOTAL AMOUNT BUDGETTED FOR COMMUNITY SERVICE GRANTS - $1,225,000.00 


7. No grant to B.C. 
Housing Foundation 

30. No grant to 3-H 
Society for handi- 
crafts for the 
homebound handi- 
capped 

42. No grant to Missions 
to Seamen 


Minuses 
-$ 5,000 


13,725 
6,300 


Pluses 
+$170,140 


-$25,025 


A grant for transportation 
for the handicapped 

14. A grant to the "Resociali- 
zati on/Achievement" Centre 
of the Coast Foundation 
Society + 2,530 

25. A grant to match the 1978 
allocation plus approxi- 
mately 5% to Gods Rescue 
Mission + 2,300 

55. A grant at last year's 
level plus 5% for Social 
Planning And Review Council 
(SPARC) +10,000 

73. A grant to the YWCA Housing 
Registry $21,000 beyohd the 
recommended amount +21 ,000 

+$205,970 


Net Difference from 

Social Planning's Recommendations . .Plus $180,945.00 


TOTAL AMOUNT OF GRANTS RECOMMENDED BY THE COMMITTEE . . . $1,237,194.00 
TOTAL GRANTS BUDGET 1,225,000.00 


AMOUNT OF GRANTS RECOMMENDED EXCEEDING GRANTS BUDGET. . . $ 12,194.00 

vvvvvvvvvvvvv 


44G 


Report to Council (i?t^4^ 
Standing Conmittee of Council on Community Services 


The Committee 
RECOMMENDED 

A. THAT an amount of $170,140.00 be set aside to 
provide for the level of transportation for the 
handicapped as approved by Council on February 
13, 1979, pending Council's further decision of 
this matter. 

B. THAT grants totalling $1,237,194.00 be approved 
to organizations in the amount as detailed in 
the right-hand margin of the appendices to the 
City Manager's report dated February 8, 1979, 
subject to any terms or conditions as recommended 
by the Director of Social Planning. 

C. THAT future reports on community services grants 
be provided to Committee members at least one 
week prior to the Committee meeting to deal with 
such reports. 


The meeting adjourned at approximately 3:30 P.M. 


FOR COUNCIL ACTION SEE PAGE(S)3T^-Is^1 ^ 
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MOTIONS (cont'd ) 

Allocation of Land for 
Highway Purposes (cont'd) 


2. East 10 feet of Lot "E", Block "l". District Lot 
753, Group 1, New Westminster District, Plan 2009 
(E/S 3200 Block Commercial Drive) 

3. West 7 feet of Lot 5, Block 7, V/est i District Lot 
738, Group 1, New V/estminster District, Plan l68l 
(6936 Knight Street) 

hr. West 7 feet of Lot ^ Blocks 29 to 31, District 

Lot 200> Group 1, New Westminster District, Plan 1770 
(7216 Knight Street) 

5. West 7 feet of Lot 12, Block 8, V/est i District Lot 
738, Group 1, New Westminster District, Plan I68I 
(6814.2 Knight Street) 

6. East 7 feet of Lot 35, Block 2, District Lot 739, 
Group 1, New Westminster District, Plan 1614.5 
(6571 Knight Street) 


AND TOEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for highway purposes; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
highway purposes, and declared to form and constitute portions 
of highway. 

- CARRIED 

ENQUIRIES AND OTHER MATTERS 

Alderman Hardwick - requested the administration report 

Condition of Houses: to Council in the matter of suitable 

2158, 2162 and 2166 West action which can be taken to 

7th Avenue eliminate the situation existing due 

to the condition of the houses at 
2158, 2162 and 2166 West 7th Avenue. 


His Worship the Mayor directed the 
enquiry to the Director of Permits 
and Licenses for report. 


referred to a petition received 
through the Kitsilano Ratepayers' 
Association in reference to dis- 
turbances as a result of operation 
of the Bistro-Golden Palace at 
2081 West 4th Avenue. 

It was advised this information has 
already been furnished to the City 
Clerk and is being processed in the 
normal manner. 

Alderman Wilson - enquired of the number of additional 

Snow Clearance men employed by the City for snow 

clearance. 


Alderman Bird - 
Noise Condition, etc. 


His Worship the Mayor directed the 
enquiry to the Board of Adminis- 
tration for report. 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON 

PLANNING AND DEVELOPMENT 


FEBRUARY 22, 1979 


A meeting of the Standing Coiranittee of Council on Planning 
and Development was held in the No. 2 Committee Room, Third Floor, 
City Hall, on Thursday, February 22, 1979 at approximately 1:40 p.m. 


PRESENT : Alderman Harcourt, Chairman 

Alderman Kennedy 
Alderman Ford 
Alderman Puil 

ABSENT : Alderman Boyce 

CLERK TO THE 

COMMITTEE : E. Bowie 


RECOMMENDATIONS 

1 . Monthly Status Report on Rezoning Applications 

The Committee considered the monthly status report on rezoning 
applications for the month of January, 1979 (on file in the City 
Clerk ' s Office) . 

Mr. R. Scobie, Zoning Division, detailed for the Committee's 
information the status of a number of the individual applications. 

RECOMMENDED 

THAT the monthly status report of rezoning applications for 
January, 1979 be received. 

2 . Status Report of Major Development Permit Applications 

Mr. A. Floyd, Development Permit Group, reported verbally on 
the following major development permit applications: 

(a) DPA #83115 (Preliminary) 

- 808 West Hastings St. 

- erect office and retail building 

- 11 storey plus mechanical penthouse, underground 
parking for 18 cars 

(b) DPA #83337 (Preliminary) 

- 1175 West Georgia St. 

- erect office building, 14 storey plus mechanical penthouse 

- underground parking for 56 cars 

(c) DPA #83317 

- 1316 West 6th Ave. 

- erect 3 storey office building, underground parking 
for 15 cars 

RECOMMENDED 

THAT the verbal report on major development permit applications 
be received. 



• ♦ • • /2 
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3. Disposition of City-owned Land North Side of Puget and 
Eddington Drives 


The Committee had for consideration a Manager's Report dated 
February 14, 1979 (copy circulated), in which the Director of 
Planning discusses land use alternatives for a 3.5 acre strip of 
City-owned land on the north side of Puget and Eddington Drives. 

Mr. J. Windsor, Planning Department, spoke briefly to the 
Committee on the development concepts as outlined in the Manager's 
Report as follows: 

a) The site should be developed for some form of single family 
housing. A rezoning of the property would be required to 
allow for soil retaining walls, special height restrictions/ 
yard requirements, separation of buildings, the provision 

of some views at street level and other special features. 

b) Park Space should be limited to a children's play area at 
the western edge of the site and some parking spaces along 
Puget Drive. 

c) Some angle parking spaces could be provided off Puget Drive 
for motorists to enjoy the view northwards. 

d) All houses should be sited to maintain views north for 
pedestrians on the north sidewalk of Puget and Eddington 
Drives . 


e) To resolve the severe soil stability problems on this site, 
the site should be developed by one agency. Individual 
houses should be sold either on a strata title or fee 
simple basis. 

f) The form of development should be compatible with the 
adjacent single family area in terms of scale, separation 
between buildings, site coverage and density. 

g) Existing trees which obstruct northward views or conflict 
with foundation and retaining walls should be removed, 

and replaced by new landscaping as part of a total develop- 
ment . 

h) An architectural consultant should be retained to prepare 
guidelines which meet the objectives for this site and 
which would form the basis for the rezoning, marketing 
and development control. 

The City Engineer in Appendix IV, attached to the Manager's 
Report, suggests the following conditions of sale: 

1. The lot owner (s) should enter into bulkhead agreements to 
be registered against the lots created on this site. 

2. An overall grading plan should be determined so that there 
aren't grade problems between lots. The grading plan 
would also establish setbacks. The grade plan should 

be part of an agreement between the lot owner (s) and 
the City. 

3. Before a proposed development is constructed, it should be 
acceptable in terms of the overall grading plan, access 
from surrounding streets and slope stability, to the 
satisfaction of the City Engineer. 


443 


Report to Council 

Standing CQiiBitt%e &t (^vaacll 

Oil Flaxininf and DevelQjpgeiit 

Fejbjraary 1979 ^ (VlI-3) 
eiSB»g lio. 3 eQIlt*d i 

4. Developers should supply documents from Professional 
Engineers regarding the adequacy of house foundations 
with respect to soil stability. 

5. The lot owner (s) should agree to assum.e responsibility 
for all soil stability problems and drainage problems. 
The City should be relieved of any liability regarding 
soil conditions relating to development of this site 
both on these lots or on the adjacent streets. 

6. If the boulevards are reversed, the lot owner (s) should 
covenant to assiame responsibility for drainage. 

7. Should easements be required, they should be registered 
against the property and agreed to by the lot owner (s). 

8. A 20-foot right-of-way for utilities and pedestrian access 
should be dedicated on the west side of the Trafalgar 
Street Closure connecting Puget Drive to Trafalgar Street. 
This right-of-way should remain free of building. 

9. The lot owner (s) should agree to support the Local 
Improvement proposals described above. 

10. The lot owner (s) should pay for all wiring to be placed 
underground, including existing plant in the lanes south 
of Edgar Crescent and west of Trafalgar Street, except 
for connection from existing poles to existing houses, 
subject to approval of the City Engineer. 

Following a short discussion, the Committee, 

RECOMMENDED 

A. THAT City Council approve in principle the development 
concept as outlined in the City Manager's Report of 
February 14, 1979 and the conditions of sale outlined 

in the City Engineer's memorandiara (attached as Appendix IV), 
as well as the additional condition that the cost of 
sewers required to service any development on this site 
will be borne by the developer. 

B. THAT Council approve the retention of a consultant to 
determine foundation costs and prepare a single family 
development concept and guidelines in consultation with 
the Director of Planning and City Engineer to form the 
basis of rezoning application by the Director of Planning 
and future marketing and development. 

C. THAT the Director of Planning insure that the various 
residents groups in this area are kept informed at 
regular intervals of progress towards the development 
of this site. 

INFORMATION 

4. Revisions to Townhouse Guidelines for RT-2 and RT-2A 
District Schedules 


This item was deferred to the March 8th meeting of the Committee. 
The meeting adjourned at approximately 2:10 p.m. 

FOR COUNCIL ACTION SEE PAftFffl _ 
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STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 

February 22, 197 9 

A meeting of the Standing Committee of Council on Finance 
and Administration was held on Thursday, February 22, 1979, at 
3:30 p.m., in the No. 3 Committee Room, third floor. City Hall, 

PRESENT ; Alderman Puil (Chairman) 
Alderman Ford 
Alderman Gerard 
Alderman Little 
Alderman Marzari 


CLERK; 


G. Harden 


RECOI-IMENDATION 

1. Provincial Youth Employment Program. 
(PYEP '79) 

On February 13, 1979, City Council passed the following 
motions when dealing with a Manager's report dated February 5, 
197 9: 

" (a) THAT the City participate in the Provincial Youth 
Employment Program for 1979, up to an amount not 
to exceed $20,000. 

(b) THAT the Standing Committee on Finance and Admini- 
stration be authorized to select the proposals to 
be submitted to the Province and to establish 
priorities among the projects. 

(c) THAT the City Engineer or his representative be 
authorized to sign the application forms and the 
agreements on behalf of the City and to make minor 
adjustments where required." 

The Committee had before it for consideration a memo dated 
February 16, 197 9, from the City Engineer and a summary of projects 
proposed for the 1979 Provincial Youth Employment Program. Detailed 
descriptions of each project are on file in the City Clerk's Office. 

Appearing before the Committee were representatives from the 
various departments which had submitted Youth Employment Program 
projects for approval. It was noted that the total City's share 
of projects listed was $138,427.00 and the task for the Committee 
was to reduce this to $20,000.00 as specified by City Council's 
motion of February 13th. 

During discussion of the projects, it was noted that a total 
of 50% of the projects submitted must be allotted to high school 
students and the Committee should choose those projects involving 
the most high school students. It was also noted that several 
projects could be reduced to one-half or less and the Engineering 
project - Traffic Data '79 could be financed from their own sources 
if it could be given priority #1 and receive Provincial funding. 

Following discussion, the Committee took action as follows: 

" riority No. 1 

: apartment Project City Share 

law Land Title Review $ 1,044 

Finance Properties Review 755 

City Clerk Cataloguing Archives Photos 1,407 


cont 'd, . * * 
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Clause No. 1 cont'd 
Priority No. 1 

Department Project City Share 

Engineering Traffic Data '79 

Parks Seawall Info Officers $ 3,000 

(reduced) 

Library Multilingual Library Services 3,278 

Planning RRAP Survey 1,952 

Kensington Home Repair Service 3,571 
(reduced) 

Recreation Selaytuk (reduced) 2,423 

Health Health Records 1,799 

$ 19,229 

Priority No. 2 

Library Central Resource Redistribution 3,311 

Social Planning Downtown Housing Registry 6,07 5 

Health Photographic I.D. (reduced) 3 ,715 

$ 13,101 

Priority No. 3 

Police Chief's Convention Typist 1,353 

Microfilming Police Records 5,389 

Finance Data Entry Relief 1,872 

Business License Fees 1,110 

Engineering Microfilm Preparation 2,950 

Traffic Info System 2,631 

Library Summer Library Outreach 12,117 

Library Art Project 2,453 

Art Livens Library 2,453 

Planning Renfrew/Co 11 ingwood Study 4,541 

Let's Help Retailers 2,956 

Main Street Revitalization 1,702 

Community Transaltors 2,092 

Kensington Home Repair Service 1,785 
(balance) 

Recreation Summer Unlimited 4,731 

Super Summer '79 2,7 94 

Leisure in Sight 1,847 

Provincial Youth Wilderness 3,825 

Selaytuk (balance) 3,000 

Health Boarding Home Activation 13,4 97 

Operation "Spanner" 7,688 

Photographic I.D. (balance) 3,716 

Mayor's Office Winter Olympics Bid 7,857 

Parks Seawall Info Officers (balance) 4 ,868 


$99,227 
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Clause Mo. 1 cont'd 

Following further discussion, it was 
REC0Mr4ENDED 

A. THAT all projects listed under Priority No. 1 be 
submitted to the Provincial Government for funding 
under PYEP '79. 

B. THAT the City Manager be authorized to submit 
additional projects of merit that do not require 
new City funds. 


2. Health Department Lifestyle 
Project - Update 


Due to time constraints, this report was deferred for 
consideration at the March 8th, 1979, meeting of the Finance 
Committee . 


The meeting adjourned at approximately 6:20 p.m. 


fOfl COUNCIL ACTION SEE PAGE(S)...S.j[!i 
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CITY OF VANCOUVFR 
REGULAR COUNCIL MEETING 


A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, March 13, 1979, in the Council Chamber, 
commencing at 2:00 p.m. 


PRESENT ; Mayor Volrich 

Aldermen Bellamy, Boyce, Ford, Gerard, 
Harcourt, Kennedy, Little, 
Marzari, Puil and Rankin 

CLERK TO THE COUNCIL ; R. Henry 


PRAYER 

The proceedings in the Council Chamber were opened with 
prayer offered by the Civic Chaplain, the Reverend D.N. Moffat, 
of Trinity Baptist Church, Vancouver. 


'IN CAMERA' MEETING 

The Council was advised there were matters to be considered 
'In Camera' later in the day. 


ADOPTION OF MINUTES 

MOVED by Aid. Bellamy 
SECONDED by Aid. Ford 

THAT the Minutes of the Regular Council Meeting of March 
6, 197 9, with the exception of the 'In Camera' portion, be approved. 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Gerard 
SECONDED by Aid. Kennedy 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Volrich in the Chair. 

- CARRIED UNANIMOUSLY 


UNFINISHED BUSINESS 

1. Amendments to the Central Waterfront 
Official Development Plan 

Council, on March 6, 1979, when considering the following 
reports from the City Manager and various communications dealing 
with this matter, deferred further consideration to today's meeting 
to permit the Director of Legal Services an opportunity of providing 
a legal opinion; 

City Manager's reports dated January 29, 1979, 

and March 1, 1979. 

Communications from Director of Finance and City Engineer, 

dated March 2, 1979, 

Vancouver Economic Advisory Commission, 
dated February 19, 1979 

Marathon Realty dated March 6, 1979. 

Cont 'd . . . . 
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UNFINISHED BUSINESS (Cont'd) 


Amendments to the Central Waterfront 
Official Development Plan (Cont'd) 


Council also deferred the following resolution of 
Alderman P'"il: 


"THAT City Council approve the amended Central 
Waterfront Official Development Plan By-law 
and the Central Waterfront Official Development 
Plan dated February 9, 19 78 ( amended October 31, 
19 78) , except the maximum development density in 
F.S.R. Sub-Area 1 be 3. 00 'and for Sub-Area 2 - 
3.25'." (subsequently not put) 

Before Council this day was a report dated March 8, 1979 
from the City Manager in which the Director of Legal Services 
reported on whether or not a new Public Hearing would be necessary 
to deal with the issue of the "consequential amendments" that 
need to be made to the Official Development Plan with respect to 
the F.S.R. due to the deletion of residential uses. 

In the report the Director of Legal Services set out the 
amendments which, in his opinion, do not require a new Public 
Hearing, as well as those that would require a new Public Hearing. 

The City Manager set forth the following alternatives for 
Council 


"- modify the densities as suggested by the Director 
of Legal Services and advance the amended by-law 
and plan to the GVRD in order to amend the regional 
plan (City Manager recommends this alternative) , 

or 

refer the matter back to the Director of Planning 
to consult further with other officials, the 
Economic Advisory Commission, Marathon and National 
Harbours Board and prepare a modified by-law, 
requiring submission to a Public Hearing." 


and then recommended that: 


i) The permitted development density suggested for 
sub-area 1 be amended to reflect only the density 
then proposed for non-residential uses in the 
draft Central Waterfront Plan that was considered 
at the October 31, 1978 Public Hearing, on the 
understanding that the question of development 
density will be further reviewed when more de- 
tailed plans have been prepared. 

11) Recommendations A & B as recommended by the Director 
of Planning in the City Manager's report dated 
January 29, 1979 be approved: 


A) City Council approve the amended Central 

Waterfront Official Development Plan By-law 
and the Central Waterfront Official Development 
Plan dated February 9, 1978 (amended October 
31, 1978). 


B) The Director of Planning be instructed to 

make the necessary preparations (with particular 
regard to the G.V.R.D.'s residential objective 
as discussed on p. 2 under "d" in this report) 
in order to complete the City of Vancouver's 
application to amend the Official Regional 
Plan, thereby changing the Central Waterfront 
area designation from 'industrial' to 'urban'. 


Regular Council, March 13, 1979 
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UNFINISHED BUSINESS (Cont'd) 


Amendments to the Central Waterfront 
Official Development Plan (Cont'd) 

MOVED by Aid. Marzari 

THAT the recommendations of the City Manager, as contained in 
his report dated March 8, 1979, be approved. 

- CARRIED UNANIMOUSLY 
(Ald.Boyce, Little and Marzari excused from voting) 


COMMUNICATIONS OR PETITIONS 


1. Sign for Three Vets Ltd., 
2200 Yukon Street 


In a letter dated March 5, 197 9, the President of Three Vets 
Ltd., requested an opportunity to appear before Council regarding 
the sign for their premises at 2200 Yukon Street. The City Clerk 
noted that the Director of Permits and Licenses has been requested 
to submit a report on this matter. 

MOVED by Aid. Harcourt 

THAT the request of the Three Vets Ltd., to address Council 
be approved and the delegation be heard when the report from the 
Director of Permits and Licenses is before Council for consideration. 

- CARRIED UNANIMOUSLY 


2 . Riley Park and Kensington Libraries 

Council noted the following memo, dated February 28, 1979 
from the Kensington Area Planner: 

"The upcoming reports on proposed library service for 
Riley Park and Kensington are scheduled to be considered 
by City Council on Tuesday, April 3. Both the City 
Planning Department and the Library Board staff will be 
presenting reports and recommendations. In addition, 
members of the Library Board and the Riley Park and 
Kensington N.I. P. Planning Committees have indicated 
that they would also like to have the opportunity to 
address City Council. For that reason it would be most 
appreciated if an evening meeting of City Council could 
be arranged for April 3. 

If you will please let me know if this is possible, I will 
notify the others concerned." 

MOVED by Aid. Rankin 

THAT the delegation request be approved for the evening of 
April 3, 1979 or such other Council meeting date, for which an 
evening meeting is scheduled. 

- CARRIED UNANIMOUSLY 
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COmUNICATIONS OR PETITIONS (Cont'd) 


3. Limit on Delegations 
re Grant Appeals 

In a letter dated March 7, 1979, the President of the Downtown 
Eastside Residents 'Association requested an opportunity of addressing 
Council this day on the motion of Alderman Little to limit delegations 
to Council with respect to grant appeals. Delegation requests 
were also received from the Committee of Progressive Electors and 
Killarney Champlain Citizens for Action. 

MOVED by Aid. Rankin 

THAT the delegation requests be approved and representations 
be heard when this matter is before Council later this day. 

- LOST 

(Aid. Bellamy, Boyce, Gerard, Kennedy, Little, 
Puil and the Mayor opposed) 


4. Site Study 

Sports Stadium 

Hastings Sunrise Action Council in an undated letter requested 
an opportunity to address Council on Alderman Ford's motion 
with respect to a site study for the proposed Sports Stadium. 
The group also submitted a brief on the whole matter of the P.N.E. 
Multiplex proposal. 

MOVED by Aid. Rankin 

THAT the delegation request be approved and the delegation 
be heard when this matter is before Council later this day. 

- LOST 

(Aid. Bellamy, Boyce, Gerard, Kennedy, Little, 
Puil and the Mayor opposed) 


5. Lumberman's Arch Refireghment 
Building Replacement. 


Council noted a letter from the Chairman of the Park Board 
dated March 8, 1979 advising of the following resolution of the 
Board on March 5, 1979: 

"THAT City Council be requested to award a contract 
on behalf of the Board of Parks and Recreation to 
Turnbull and Gale Construction Co., Ltd., in the 
amount of $169,154, for the replacement of the 
Lumberman's Arch Refreshment Building." 

The City Clerk advised that, should Council agree to the 
foregoing request, the Director of Finance recommends that $175,000 
be approved in advance as a portion of the Park Board's 1979 
Supplementary Capital Budget allocation. 

MOVED by Aid. Puil 

THAT the request of the Park Board be approved, and the funds 
be approved in advance as a portion of the Park Board's 1979 
Supplementary Capital Budget allocation. 


- CARRIED UNANIMOUSLY 
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Alderman Sweeney - 
Vehicles without being 
suitably equipped in 
snow conditions 


referred to vehicles on the streets 
during difficult snow conditions 
but without suitable tires for the 
purpose. The Alderman asked what 
the procedure was in dealing with 
such cases. 

The Corporation Counsel advised 
that if such cars block the street 
the cars can be towed away with 
the charges assessed against the 
owner . 


NOTICE OF MOTION 

August Holiday 

Alderman Wilson submitted the following Notice of Motion: 

MOVED by Aid. Wilson, 

THAT WHEREAS British Columbia celebrates this year the 
Centennial of its entry into Confederation; 

AND WHEREAS the first Monday in August would be a suitable 
day for a public holiday and day of celebration; 

THEREFORE BE IT RESOLVED THAT the Vancouver City Council 
request the Provincial Government to declare the first Monday 
in August a Public Holiday; 

FURTHER THAT the government be requested to implement 
legislation which would thereafter declare the first Monday in 
August in each year be a Public Holiday. 

(notice) 

Notice was recognized by the Chair. 


The Council adjourned at approximately 1:20 p.m. 

*** 
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COMMUNICATIONS OR PETITIONS (Cont 'd) 


6. Revisions to Townhouse Guidelines 
for RT-2, RT-4 District Schedules 

Council noted delegation requests from Messrs. Edward Ratsoy, 
Don Matheson and Don Ryder to address it at its meeting on March 
20, 1979 when the report of the Standing Committee on Planning 
and Development on Revisions to Townhouse Guidelines for RT-2, 
RT-4 District Schedules is before it. 

MOVED by Aid. Kennedy 

THAT the delegation requests from Messrs. Edward Ratsoy, 
Don Matheson and Don Ryder be approved and representations be 
heard at the Council meeting on March 20, 197 9. 

- CARRIED UNANIMOUSLY 


7 . Governmental Review Commission 

Council, on January 16, 1979, deferred consideration of a 
motion of Alderman Rankin on Electoral Reform and a number of 
requests to speak to this motion, pending the Mayor's report on 
the Governmental Review Commission. Therefore, before Council 
this day was Alderman Rankin's motion on Electoral Reform, requests 
from fifteen individuals and organizations to make representation 
before Council on the Ward System at an evening meeting and a 
memorandum from the Mayor dated March 9, 1979 on the Governmental 
Review Commission. The memorandum from the Mayor contained 
general comments, terms of reference, time frame and process and 
authority. 

MOVED by Aid. Rankin 

THAT the delegation requests on this matter be heard at a 
special evening Council meeting and, therefore, the various related 
items before Council this day be deferred to that evening meeting. 

- LOST 

(Aid. Bellamy, Boyce , Ford, Gerard, Kennedy, Little 
Puil and the Mayor opposed) 

Council then agreed to deal with the motion of Alderman Rankin 
and it was, therefore, 

MOVED by Aid Rankin 

THAT Vancouver City Council formally ask the Provincial 
Government to enact legislation amending the Vancouver City Charter 
in such a way as to require that from 1980 onwards, Vancouver citizens 
will elect members of Council under a full ward system, the precise 
details to be left for City Council's decision; 

FURTHER THAT Vancouver City Council establish a Full Ward 
Implementation Commission, whose sole purpose will be to hold public 
hearings in all of Vancouver's communities, to obtain the views of 
the citizens of Vancouver on the number of wards, their boundaries, 
and the number of Aldermen per ward, in line with the 1977-78 Council's 
advertisement on electoral reform. 

- LOST 

(Aid. Bellamy, Boyce, Ford, Gerard, Kennedy, Little, 
Puil and the Mayor opposed) 


Cont'd 


458 


Regular Council, March 13 , 1979 6. 

COMMUNICATIONS OR PETITIONS (Cont'd) 

Go vernmental Review Commission (Cont'd) 

MOVED by Aid. Puil 

THAT the following Terms of Reference, recommended by the Mayor, 
be amended and then approved as follows: 

"1. a consideration of the merits of the present 
'at large' system as well as of some form of 
a ward system for Vancouver, and the implications 
that may be involved, including consideration of 
the plebiscite results in 1973 and 1978. If a form 
of ward system is recommended, then the Commission 
should extend consideration to the elements of such 
a ward system, including the number of wards, ward 
boundaries, and other relevant matters. Options 
should be brought forward in any event. 

2. the size of the City Council; 

3. the length of the term of office of Council Members 
and the frequency of elections; 

4. qualifications for candidacy; 

5. the role and powers of the Mayor and Council." 

FURTHER THAT the following Process and Authority of the 
Commission, as recommended by the Mayor, be amended and approved 
as follows: 

" 1. Select a Chairman and Vice-chairman among themselves; 

2. Advise of their estimated staff and budget requirements; 

3. Hold Public Hearings to allow full opportunity for 
all persons and groups to be heard - including members 
of Council; 

4. Authorize such review, research and comparison as the 
Commission may consider helpful. 

5. The Commission to have the right to make recommendations 
to Council on any modifications to its Terms of Reference. 

A recorded vote was requested and taken and the City Clerk 
announced the result as follows: 

FOR AGAINST 

Aldermen Bellamy Aldermen Harcourt 

Boyce Marzari 
Ford Rankin. 
Gerard 
Kennedy, 
Little 
Puil 

Mayor Volrich 

The motion was declared CARRIED. 

MOVED by Aid. Marzari 

THAT the membership of the Commission include representatives 
of labour, community groups, agencies such as The United Way, 
local merchants, multi-cultural groups, universities and the Board 
of Trade. 

- LOST 

(Aid. Bellamy, Gerard, Kennedy, Little, Puil and the Mayor opposed) 
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DELEGATIONS 


1 . Black Solidarity Association 

Council, on February 13, 197 9, in addition to approving a 
number of other recommendations from the Community Services Committee, 
approved the following: 

- THAT the Chairman meet with all principals involved 

to try and find a satisfactory solution and report 
back as soon as possible. 

- THAT the Chairman investigate with the Police, enforce- 

ment of Section 52 of the Liquor Act and report back 
on screening activities in Misty 's and Sugar Daddy's 
for the next few months. 

- THAT the Chairman investigate with the Black Solidarity 

Association complaints against clubs and report back 
to Council. " 

The Chairman of the Community Services Committee submitted 
to Council this day, a report of his meeting on March 1st 1979 
with respresentatives of the Black Solidarity Association, the 
management of Misty 's. Sugar Daddy's and the Candy Store Cabarets 
and their legal representatives. City officials and members of 
the City Police Department. 


As previously agreed by Council Ms. Delicia Crump, representing 
the Black Solidarity Association, addressed Council and submitted 
a brief putting forward the position of the Association. The 
brief requested that Council uphold the laws of the City with 
respect to discrimination and revoke the licenses of the establish- 
ments involved. 

MOVED by Aid. Rankin 

THAT the Director of Legal Services be requested to prepare 
a by-law to amend the City's Licensing By-law as follows: 

a) That clubs clearly display their entrance requirements 
pertaining to a dress code; and 

that the following identification requirements be posted: 

i) where age of a person seeking admission to 
a cabaret is an issue. Section 23 of the 
Liquor Act Regulations shall apply; 

ii) that for any other concern, one piece of 
picture identification or two pieces of 
non-picture identification shall be required 
to be produced . 

b) That bouncers and managers of cabarets wear identifying 
nameplates to be visible at all times, containing their first 
name and a number, and that the management of the club be 
required to maintain a list available to City Officials 
providing the full identification of the persons wearing 
each nameplate. 

c) That persons who are refused admittance to a cabaret be 
given the reason for such refusal by the management of the 
cabaret. 


Cont'd 


Regular Council, March 13, 197 9 . 8. 

DELEGATIONS (Cont'd) 


Black Solidarity Association (Cont'd) 

d) That the following paragraph from the City racial discrimination 
by-law be clearly displayed at the entrance to all cabarets; 

"No person holding or required to hold a license 
for the carrying on of any trade, business or 
occupation under the provisions of any by-law 
of the City of Vancouver shall refuse to sell 
goods or furnish any service or supply any 
accommodation, to a person by reason only of 
such person's race, creed or colour." 

- CARRIED 

(Aid. Kennedy and Puil opposed to recommendation 'c') 


MOVED by Aid. Rankin 

THAT the representation, and the brief from the organization, 
be received and the brief be considered when Council has received 
the decision of the Human Rights Commission investigation 
currently underway. 

- CARRIED 

(Aid. Bellamy, Gerard, Kennedy and Puil opposed) 


Recognition 

The Mayor presented a Certificate of Appreciation to Mr. 
Joseph A. Magri, who retired recently from the Sewers 
Department, in recognition of his 32 years and 8 months 
service with the City. 


The Council recessed at 4:10 p.m., to reconvene 

in Open Council in the Council Chamber at 4:30 p.m. 

with the same Members present. 


COMMUNICATIONS OR PETITIONS (Cont'd) 

8. Downtown Community Health 
Society - City Takeover 

Council noted a delegation request from the Chairman and Vice- 
chairman of the Downtown Community Health Society for a representative 
to address it this day on the report of the City Manager, dated 
March 9, 197 9 on the request from the Minister of Health that the 
City of Vancouver assume administrative responsibility for the 
operation of the clinical services currently provided by the Society. 

MOVED by Aid. Puil 

THAT the request be approved and the agenda be varied to consider 
the City Manager's report on this matter and to hear representations 
from the Downtown Community Health Society. 

- CARRIED UNANIMOUSLY 


Cont'd. 
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Downtown Conununity Health Society 
City Takeover (Cont 'd) 


Miss K. ' Shannacery addressed Council on behalf of the Society 
and filed a brief protesting the proposed assumption by the City of 
administrative responsibility for the operation of the clinical 
services provided by the Society. The brief requested that a 
special meeting of the Standing Committee on Community Services 
be held to review all matters pertaining to this proposed takeover 
and to justify the proposed administrative changes. 

Reference was made to a letter from the First United Church 
(which had been circulated to Council Members) supporting the 
position of the Downtown Community Health Society. 

MOVED by Aid. Rankin 

THAT this whole matter be referred to the Standing Committee 
on Community Services to review the allegations of incompetence 
on the part of the Board of the Downtown Community Health Society. 

- LOST 

(Aid. Bellamy, Boyce, Gerard, Kennedy, Little, 
Puil and the Mayor opposed) 


It was stated that the Downtown Community Health Society was 
given full particulars by the Minister of Health as to why this 
administrative change was being proposed. 

MOVED by Aid. Little 

THAT the recommendations of the Acting Medical Health Officer 
contained in the City Manager's report dated March 9, 197 9, be 
amended and approved as follows: 

A. The City of Vancouver accept administrative 
responsibility for the operation of the clinical 
services currently provided by the Downtown 
Community Health Society commencing March 19, 1979, 

costs to be totally funded by the Provincial Government . 

B. The Director of Personnel Services be directed to 
review and classify the positions affected; 

C. In conjunction with the Finance Department, the 
Health Department prepare and submit the budget 
for submission to the Ministry of Health. 

- CARRIED 

(Aid. Harcourt, Marzari and Rankin opposed) 


9. Heroin Addiction and 
Treatment Facilities 

In a letter dated March 12, 1979, Mr. H. F. Hoskin, Chairman 
of the Alcohol and Drug Commission, requested that Council defer 
consideration of the City Manager's reports dated February 27, 
and March 6, 1979, to the next meeting of Council to permit him 
an opportunity to address Council on this matter. 

MOVED by Aid. Harcourt 

THAT the delegation request from the Chairman of the Alcohol 
and Drug Commission be approved, and consideration of the City 
Manager's reports dated February 27th and March 6th, 1979, be 
deferred to the next meeting of Council on March 20th 1979. 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S REPORTS 


A. MANAGER'S GENERAL 

REPORT 

f4ARCH 9, 197 9. 


Works & Utility Matters 
(March 9, 1979) 


Hastings Street Viaduct 
(Clause 1) 


MOVED by Aid. Bellamy 

THAT the recommendation of 
in this clause, be approved. 


the City Manager, as contained 

- CARRIED UNANIMOUSLY 


Social Service & Health Matters 
(March 9, 1979) 

Calcined Coke Shipments from Vancouver 
(Clause 1) 

MOVED by Aid. Bellamy 

THAT this clause in the Manager's report, be received 
for information. 

- CARRIED UNANIMOUSLY 


Building & Planning Matters 
(March 9, 1979) 


Development Permit No. 81054 
1310 Cypress Street. 
(Clause 1) 


MOVED by Aid. Gerard 

THAT this clause in the Manager's report, be received 
for information. 

- CARRIED UNANIMOUSLY 


Fire & Traffic Matters 
(March 9, 1979) 


Simulated Fire Scene for Movie 
at 57th and Hudson Street 
(Clause 1) 


In a report dated March 9, 1979, the City Manager reported 
on a simulated fire scene at 57th and Hudson, for a movie, and 
recommended as follows: 

"A. That the film company be required to sign an 
agreement and post a bond to the satisfaction 
of the involved department heads and the 
Director of Legal Services. 

B. The agreement shall specify in detail the procedures 
to be followed during the filming, the duration of 
involvement by City staff, and the payment required 
for such involvement. 

C. That Council instruct the Fire Department to 
invoice the film company for 154.32 man-hours of 
labour used in excess of that previously agreed to." 


Cont'd. 
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CITY MANAGER'S REPORTS (Cont'd) 

Fire & Traffic Matters (Cont'd) 

Simulated Fire Scene for Movie 

at 57th and Hudson Street. (Cont'd ) 

In a further report dated March 13, 1979 the City Manager 
advised that he has had further discussions on the matter of 
charges for use of firefighters for this simulated fire with the 
Fire Chief and the Director of Finance and concluded that, if 
Council accepts recommendation "C" of his report dated March 9, 1979 
the invoice should be for $2,117.00. 

MOVED by Aid. Puil 

THAT the recommendations of the City Manager, contained in his 
report dated March 9, 1979, be approved; 

FURTHER THAT the invoice to the film company be in the amount 
of $2,117.00. 

- CARRIED UNANIMOUSLY 


Finance Matters 
(March 9, 1979) 

The Council considered this report which contains two 
clauses identified as follows: 

CI. 1: International Federation for Housing and Planning 

International Congress, Gotebord , Sweden - May 14 - 
19/79 

CI. 2: Display of Salvation Army Red Shield Appeal Flags 

International Federation for Housing 
and Planning International Congress, 
(Clause 1) 


MOVED by Aid. Puil 

THAT consideration of this report be referred to the March 
15, 1979 meeting of the Standing Committee on Finance and Admin- 
istration for consideration and report to Council on March 20, 197 9. 

- CARRIED UNANIMOUSLY 

Display of Salvation Army 
Red Shield Appeal Flags 
(Clause 2) 


MOVED by Aid. Kennedy 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved; 

FURTHER THAT a grant in the amount of $500.00 to cover the cost 
of installing and removing the flags, be approved, allocation 
to be from 'Other' grants category. 

- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY. 
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CITY MANAGER'S REPORTS (Cont'd ) 

Property Matters 
(March 9, 1979) 

The Council considered this report which contains five 
clauses identified as follows: 

Cl. 1: Demolition - 1130 & 1138 Nelson Street 

1125 Pendrell Street 
Cl. 2: Lease - Portion of Lot C. S/S 3rd Avenue, 

West of Granville Street 
Cl. 3: Building Encroachment - 275 East 8th Avenue 
Cl. 4: Lease - 1581 West 4th Avenue 
Cl. 5: Rental Review - Barclay Manor, 

1433 and 1447 Barclay Street 


Clauses 1, 2, 3 and 5 . 

MOVED by Aid. Puil 

THAT clause 1 in this report be received for information and 
the recommendations of the City Manager, as contained in clauses 
2 , 3 and 5 , be approved . 

- CARRIED UNANIMOUSLY 


Lease - 1581 West 4th Avenue 
(Clause 4) 


At the request of the City Manager Council agreed that this 
clause be withdrawn. 


B. Manager's Report 
( March 8, 1979) 

City-owned land South of 16th Avenue 
between Commercial and Findlay Streets 

Council had before it a report of the City Manager on a 
request from the United Croats of Canada, King Tomislav Branch, 
to purchase City-owned land south of 16th Avenue, between 
Commercial and Findlay Streets. In the report, the City Manager 
recommended : 

A. Council approve in principle the sale of the 
City lands to the United Croats of Canada for 

a Cultural Centre and Senior Citizens' Housing. 

B. Direct staff to work out with the group the 
planning and engineering and financial details 
of the project, and the possibility of staging 
the transfer of the land. 

C. Affirm that financial negotiations on the price 
of the land be on the basis of 1/3 write-down 
from market value if the project meets City 
guidelines for community facilities. 

MOVED by Aid. Harcourt 

THAT recommendations 'A' and 'B' of the City Manager, be 
approved and item 'C be deferred for discussion later this day 
with representatives of the Association 'In Camera'. 


- CARRIED UNANIMOUSLY 
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I. Report of Standing Committee 
on Finance and Administration 
(March 1, 1979) 


The Council considered this report, which contains two clauses 
identified as follows: 

CI. 1. 1979 Supplementary Capital Budget 
Cl. 2. Computer Sustem Expansion. 

Clauses 1 and 2 . 

MOVED by Ald.Puil 

THAT the recommendations of the Committee, as contained in 
clauses 1 and 2 of this report, be approved. 

- CARRIED UNANIMOUSLY 


Proposed Acquisition of Liner 
Leonardo da Vinci 


Alderman Ford referred to a request from Mr. H. E. Polacco 
to address Council 'In Camera' on a proposal that, at no 
substantial cost to the City, the T/S Leonardo da Vin: could be 
acquired within a very short time to provide a 500 plus J'oom 
hotel to be located adjacent to the proposed Trade/Convention 
Centre on Pier B.C. 

Mr. Polacco spoke to his proposal and requested the City to 
give serious consideration to this matter. 

MOVED by Aid. Ford 

THAT City officials be requested to give consideration to the 
proposal of Mr. Polacco for acquisition of the T/S Leonardo da Vinci 
and its location adjacent to the proposed Trade/Convention Centre. 

FURTHER THAT the Canadian Pacific Railway and the National 
Harbours Board be also requested to consider this proposal . 

- CARRIED UNANIMOUSLY 


RISE FROM COMMITTEE OF THE WHOLE 

MOVED by Aid. Little 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Little 
SECONDED by Aid. Bellamy 

THAT the report of the Committee of the Whole be adopted. 


- CARRIED UNANIMOUSLY 
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BY-LAWS 


1. BY-LAW TO PROVIDE FOR THE PAYMENT OF A 
SUPERANNUATION ALLOWANCE TO MEMBERS OF 
COUNCIL 

"MEMBERS OF COUNCIL SUPERANNUATION BY-LAW" 


MOVED by Aid. Boyce, 
SECONDED by Aid. Little, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid . Boyce , 
SECONDED by Aid. Little, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


MOTIONS 


1 . Sports Stadium - Site Study 

MOVED by Aid. Ford, 
SECONDED by Aid. Marzari, 

THAT WHEREAS there are many residents of Vancouver who 
are anxious to have a new sports stadium in the City; 

AND WHEREAS the higher priority given to the Convention 
Centre for Federal funding has made it difficult to achieve 
sufficient funds from that source; 

AND WHEREAS the P.N.E. has not so far had success in 
raising money from other sources; 

AND WHEREAS the efforts to achieve a stadium appear to 
be fragmented ; 

AND WHEREAS agreement on the best site would enable all 
those interested to achieve a united effort; 

THEREFORE BE IT RESOLVED THAT City Council now request 
the G.V.R.D. proceed with a site study to determine the best 
location for a sports stadium and that the City contribute 
$15,000 towards the study. 

- LOST 

(Aid. Bellamy, Boyce, Gerard, Kennedy, 

Little, Puil and the Mayor opposed) 
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BOARD OF ADMINISTRATION . . . (WORKS) 1 


January 8th, 1971. 


WORKS & UTILITY MATTERS 


CITY EMGINEER'S REPORT 


1. Closing of Roads - Shaughnessy Golf Course 
Proposed Botanical Gardens Site North of 
37th Avenue West of Oak Street 


"In assembling the site for the proposed botanical gardens 
north of 37th Avenue west of Oak Street, it is necessary to close the 
existing streets between the lane south of 33rd Avenue and 37th Avenue 
West of Oak Street. 

Therefore I RECOMMEND that all the streets adjacent to 
Blocks 899 and 900, D.L. 526, dedicated by the deposit of Plan 11764. 
be closed, stopped up and title taken thereto and the said closed 
streets be subdivided with the abutting property," 

Your Board RECOMMENDS the above-noted report of the City Engineer 
be adopted. 


2. Encroachment from Building Situated on 
Lot 16, Block 9, D.L. 195, N/W Comer 
Stainsbury & Lakewood 

"The agreement covering the ' encroachment of the building situated 
on Lot 16, Block 9, D.L. 195, expires January H, 1971. The owner 
has applied for an extension to the agreement. 

I RECOMMEND that the encroachment be validated in accordance with 
the Encroachment By-law subject to an annual charge of $15.00 in 
accordance with the recommendation of the Supervisor of Property & 
Insurance ." 

Your Board RECOMMENDS the above-noted report of the City Engineer 
be adopted. 

3. Retaining Wall Encroachment - Lot 3A, 
Block 2, D.L. 665, S/S Alst Avenue 
East of Fraser Street 

"The retaining wall in front of Lot 3A, Block 2, D.L. 665, has been 
validated by an agreement for the past 10 years. The agreement expires 
January 31st, 1971. 

I RECOMMEND that the encroachment of the retaining wall be validated 
in accordance with the Encroachment By-law." 

Your Board RECOMMENDS the above-noted report of the City Engineer 
be adopted. 
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MOTIONS (Cont'd) 

2. Grant Application: 

Policy In Respect of Receiving Delegations 

MOVED by Aid. Little, 
SECONDED by Aid. Boyce, 

THAT WHEREAS the City Council the past several years has 
had a large number of delegations on one grant application 
(40 to 50); 

AND WHEREAS such a precedent could require the Council to 
extend the same privilege to delegations on behalf of every 
other grant application should they so request; 

AND WHEREAS the Council has not established a policy in 
respect of receiving delegations on behalf of any one grant 
application ; 

THEREFORE BE IT RESOLVED THAT the City Council establish the 
policy that no more than six delegations shall be heard on behalf 
of any one application for a civic grant. 

- CARRIED 

(Aid. Ford, Harcourt, Marzari and Rankin opposed) 


3 . Cost of School Operations in 
the City of Vancouver 

When considering this motion the Mayor advised that the 
U.B.C.M. has established a special committee to deal with the 
matter of school costs and this committee will be meeting in the 
very near future to develop a position representative of all 
municipalities in the Province. 

MOVED by Aid. Rankin, 
SECONDED by Aid. Harcourt, 

THAT WHEREAS the City of Vancouver pays approximately 
93% of the Vancouver School Board's budget out of property 
taxes in the City of Vancouver; 

AND WHEREAS Victoria pays only 7% of the cost of School 
operations in the City of Vancouver; 

AND WHEREAS the McMath Commission recommended 75% 
Provincial funding and 25% civic funding; 

AND WHEREAS at the last meeting of the School Board, the 
Chairman, Trustee Divinsky, indicated that he had met with 
Mayor Volrich and they intend to go to Victoria to lobby for a 
better financial formula for Vancouver: 

THEREFORE BE IT RESOLVED THAT the Committee be enlarged 
to consist of: 

the Mayor and Aldermen, 

Chairman of the Vancouver School Board and Sahool 
Trustees, 

Representatives from the B.C. School Trustees 
Association, 

Chairperson of the Consultative Committees, and 
Representation from the B.C. Teachers Association 

in order that this matter can be dealt with at this sitting of 
the Legislature . 

- LOST 


(Aid. Boyce, Gerard, Kennedy, Little, Puil and the Mayor opposed) 
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ENQUIRIES AND OTHER MATTERS 


Alderman Bellamy - 

Public Information Meeting 

re Cassiar/Cambridge Loop 


referred to the pending construc- 
tion of the Cassiar/Cambridge 
Loop and requested that 
construction be delayed pending a 
public information meeting in the 
area . 

The Mayor so agreed. 


Alderman Harcourt ^ 
Outdoor Burning 


MOVED by Aid. Harcourt, 
SECONDED by Aid. Boyce, 

THAT the matter of outdoor burning be reviewed by Council 
each year and that the City Manager submit a report to the 
Planning and Development Committee on this matter to include 
the reasons why City trucks no longer remove excess garbage 
from City residences. 

- LOST 

(Aldermen Bellamy, Ford, Gerard, Kennedy, Little, 
Marzari, Puil, Rankin and the Mayor opposed) 


referred to concerns expressed 

by citizens about pollution caused 

by outdoor burning in the City. 


Alderman Ford - stated that she had received from 

Trade/Convention Centre the Mayor's Office the correspon- 

dence from the Provincial Govern- 
ment responding to the City's 
suggested financial arrangement 
with respect to the Trade/ 
Convention Centre. She stated 
that, in her opinion, this 
correspondence did not cover all 
the relevant points and requested 
the Mayor to write to either the 
Premier or the Deputy Premier 
requesting a written undertaking 
covering all the concerns of 
Council in this matter. 

The Mayor indicated he will take 
this under consideration. 


The Council recessed at approximately 6:00 p.m. to 
reconvene 'In Camera' in the Mayor's Office. 

The Council reconvened at approximately 7:30 p.m. in the 
Council Chamber, with Mayor Volrich in the Chair and the 
following members present: 

PRESENT : Mayor Volrich 

Aldermen Bellamy, Boyce, Ford, Gerard, 
Harcourt, Kennedy, Little, 
Marzari, Puil and Rankin 

CLERK TO THE COUNCIL : R. Henry 
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DELEGATIONS (cont'd) 

Guidelines on Sunday Store Closing 

Council on March 6, 1979, deferred consideration of a 
report from the Community Services Committee of February 15, 1979, 
on Guidelines on Sunday Store Closing. The Committee recommended 
as follows: 

"A. No action be taken against stores in the historic 
areas of Gastown and Chinatown if stores remain 
open after hours or on the following statutory 
holidays : 

Victoria Day 
July 1 
B.C. Day 
Labour Day 
Boxing Day. 

B. That the following guideline approved by Council on 
October 17, 1978, be rescinded: 

'No action be taken against lumber yards if 
they are open Sunday or on the following 
statutory holidays: 

Victoria Day 
July 1 
B.C. Day 
Labour Day 
Boxing Day. ' " 

Council heard representations from the following speaking 
against Recommendation A of the Committee: 

Mr. H. Todd, Gastown Merchants' Association 
Mr. R. Young, Chinatown Historic Area Committee 
Mr. Thomas Wong, Chinese Benevolent Association 


Mr. H. Hammer addressed Council and claimed the City has 
no legal basis to enforce hours of closing or opening on 
Sundays . 

Mr. F. Helden contended it would be unfair of Council to 
permit Gastown and Chinatown merchants and lumber yards 
to open on Sundays when other stores in the City are 
required to remain closed. He is in favour of no 
restrictions on Sunday opening. 

The following addressed Council in opposition to the 
Committee's recommendation with respect to lumber yards: 

Mr. T. Perry, President, Kerrisdale Lumber 
Mr. Ken Peterson, Lumberland. 

MOVED by Aid. Rankin, 
SECONDED by Aid. Gerard, 

THAT recommendation A of the Committee quoted above be 
approved. 

- LOST 

(Aldermen Bellamy, Boyce, Ford, Harcourt, Kennedy, 
Marzari and the Mayor opposed) 


cont'd. . . . 
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DELEGATIONS (cont'd) 

Guidelines on Sunday Store 
Closing (cont'd) 

MOVED by Aid. Rankin, 
SECONDED by Aid. Marzari, 

THAT recommendation B of the Committee quoted above be 
approved. 

- CARRIED 

(Aldermen Bellamy, Boyce, Ford, Kennedy and the 
Mayor opposed) 

MOVED by Aid. Puil 
SECONDED by Aid. Bellamy, 

THAT pending a decision from the Provincial Government on 
the Lord's Day Act and its enforcement, no action be taken by 
the City of Vancouver against any furniture stores in the City 
that remain open on Sundays or on those statutory holidays on 
which the Gastown and Chinatown merchants are allowed to remain 
open. 

- LOST 

(Aldermen Boyce, Ford, Gerard, Harcourt, Kennedy, 
Little, Marzari, Rankin and the Mayor opposed) 

MOVED by Aid. Boyce 
SECONDED by Aid. Puil, 

THAT pending a decision from the Provincial Government on 
the Lord's Day Act and its enforcement, no action be taken by 
the City of Vancouver against any stores in the City that 
remain open on Sundays or on those statutory holidays on which 
the Gastown and Chinatown merchants are allowed to remain open. 

- LOST 

(Aldermen Ford, Gerard, Harcourt, Kennedy, Little, 
Marzari, Rankin and the Mayor opposed) 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Kennedy, 

THAT no action be taken against stores in the historic 
areas of Gastown' and Chinatown if stores remain open after 
hours on Sundays and on all statutory holidays. 

- LOST 

(Aldermen Boyce, Ford, Gerard, Harcourt, Little, 
Marzari, Puil, Rankin and the Mayor opposed) 


The Council adjourned at approximately 9:15 p.m. 


The foregoing are Minutes of the .-^gular Council Meeting 
of March 13, 1979, adopted on March, 20, 1979. 
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MANAGER'S REPORT 

DATE March 8, 1979 


TO: Vancouver City Council 

SUBJECT: Central Waterfront District Zoning 

CLASSIFICATION: RECOMMENDATION 

The Director of Legal Services reports as follows: 


"I have been asked to report on the issue as to whether 
or not a new Public Hearing is needed to deal with the 
issue of the "consequential amendments" that need to be 
made to the Official Development Plan with respect to 
F.S.R. due to the deletion of residential uses. 

The Charter provides as follows: 

'566(5) After the conclusion of the public 
hearing, the Council may pass the by- 
law in its original form or as altered 
to give effect to such representations 
made at the hearing as the Council deems 
flFT^ 

The Council passed the following resolution at the conclu- 
sion of the Public Hearing: 

'THAT the application of the Director of 
Planning, as amended this day, be approved 
and that residential uses be deleted from 
the draft by-law, and the Director of 
Planning be instructed to report back on 
resultant consequential amendments to the 
Official Development Plan. ' 

The questions are what amendments may be made with respect 
to the density regulation without going back to a Public 
Hearing, and what amendments made only upon first holding 
a new Public Hearing. 

1. Amendments not requiring a new Public Hearing: 

Considering the written record of the Public 
Hearing it seems that a logical interpretation 
would be that upon residential uses being 
deleted, all other matters relating to those 
uses are also to be deleted. Thus, one would 
delete the density ascribed to the residential 
uses . 


In effect this is the Director's recommendation 
with respect to 3 of the 4 sub areas. 

2. Amendments requiring a new Public Hearing: 

Any action which "redistributes" the residen- 
tial density among the remaining uses by some 
formula would necessitate a new Public Hearing 
unless there is clear agreement among Council 
members that there was some representations or 
debate at the Public Hearing to support that 
action. 
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If it is Council's wish not to go back to a Public 
Hearing but to adopt the required plan amendments, I 
would recommend option 1, namely, a straight deletion 
of density ascribed to the residential uses from all 
4 sub areas. The qualification in option 2 (under- 
lined) leaves too much to conjecture and it would be 
difficult to prove if the by-law is attacked. This 
differs from the Director of Planning's recommendation 
only with respect to sub area 1. If redistribution 
is desired in this area, it could be dealt with at 
some future date at another Public Hearing." 

The City Manager notes that the development procedures outlined 
in the Central Waterfront Plan presuppose that before any sub- 
stantial development occurs a further Public Hearing will be 
required. At this time there are no accepted plans for any 
part of the Central Waterfront. When plans are firmed up for 
all or any part of the area, a detailed amending Area Development 
Plan can and should be prepared in By-law form and submitted for 
consideration at a Public Hearing. City Council approved such a 
procedure, in the context of the Trade /Convent ion Centre proposal 
and for sub-area 3 on March 6 when considering a separate report 
on that subject. 

The alternatives are: 

modify the densities as suggested by the Director 
of Legal Services and advance the amended by-law 
and plan to the GVRD in order to amend the regional 
plan (City Manager recommends this alternative) , 

or 

refer the matter back to the Director of Planning 
to consult further with other officials, the 
Economic Advisory Commission, Marathon and National 
Harbours Board and prepare a modified by-law, 
requiring submission to a Public Hearing. 

The City Manager therefore RECOMMENDS that: 

i) The permitted development density suggested for 

sub-area 1 be amended to reflect only the density 
then proposed for non-residential uses in the 
draft Central Waterfront Plan that was considered 
at the October 31, 1978 Public Hearing, on the 
understanding that the question of development 
density will be further reviewed when more de- 
tailed plans have been prepared. 

ii) Recommendations A & B as recommended by the Director 
of Planning in the City Manager's report dated 
January 29, 1979 be approved: 

A) City Council approve the amended Central 
Waterfront Official Development Plan By-law 
and the Central Waterfront Official Development 
Plan dated February 9, 1978 (amended October 
31, 1978). 

B) The Director of Planning be instructed to 

make the necessary preparations (with particular 
regard to the G.V.R.D.'s residential objective 
as discussed on p. 2 under "d" in this report) 
in order to complete the City of Vancouver's 
application to amend the Official Regional 
Plan, thereby changing the Central Waterfront 
area designation from 'industrial' to 'urban'. 

FOR council kCilOii £E ?iQEiS)..d&.!i^ ■ 


MANAGER'S REPORT, MARCH 9, 19 79 


SHI 

(WORKS: Al - 1) 


WORKS & UTILITY MATTERS 

RECOMMENDATION 

1 . Hastings Street Viaduct 
The City Engineer reports as follows: 

"To carry out replacement work on Hastings Street Viaduct, it will be necessary to 
encroach on property owned by Gair Investments Limited and cause some temporary 
relocation of their lumber storage facilities. In June, 1978, Gair Investments 
indicated they would carry out the necessary work for viaduct replacement at a cost 
to the City of $10 289.00. This sum was approved by Council at its meeting of 
June 27, 1978. Before construction could start, it was necessary to obtain 
approval from the senior governments. The City's application was made in October, 
1977, and approval was anticipated early in 1978. For reasons beyond the control 
of the City, the senior governments delayed approval until February, 1979. 

The delay has caused Gair Investments Limited increased costs and they have requested 
an additional $1 711.00 before they will sign the agreement. The Supervisor of 
Properties considers this request reasonable. 

Funds are available for claims and property adjustments and are included in the 
1979 Basic Streets Capital Budget submission for this and similar purposes. 

I recommend that: 

(a) The above sum of $10 289.00 be increased to $12 000.00. 

(b) The amount of $1 711.00' for claims and property adjustments be approved in 
advanced of the 1979 Basic Streets Capital Budget." 

The City Manager RECOMMENDS that foregoing recommendation of the City Engineer be 
approved. 


FOR COUfJCfL ACTIOJI SEE PASE(S)..ife.^. 
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MANAGER'S REPORT, March 9, 1979 (SOCIAL: A-2 - 1) 


SOCIAL SERVICE AND HEALTH MATTERS 


INFORMATION 

1. Calcined Coke Shipments from Vancouver 


The City Manager reports as follows: 

"In Council on March 6th Alderman Rankin expressed concerns 
about possible pollution from the proposed shipments of 
calcined coke from Ballantyne Pier. 

Calcined coke is produced at Cherry Point, U.S.A., by Arco 
as a by-product of oil refining. It is a black carbon 
powder and is used for arc furnaces etc. The black dust 
poses a severe potential pollution hazard. 

Atlantic-Richf ield propose to ship it out of Vancouver by 
transferring it from rail cars to silos to bulk carriers, 
using special equipment designed for that purpose by Swan 
Wooster. The proposal has been discussed for several months. 
It has been approved by granting it 

1) a development permit 

2) a pollution control permit 
but it has no t yet been given 

3) final approval by the Port Authority. 

Pollution Control Requirements 

The pollution control permit is attached. It is issued by 
Mr. Bunnell as administrator of the Provincial Act and is 
not subject to GVRD Board approval. 

The standards specified there are similar to those in 
hundreds of other permits involving possible dust contamina- 
tion. Appendix B calls for measurements by an independent 
agency to ensure that the three requirements in Appendix 01 
are met. Particular attention is drawn to requirement 2 
requiring no particulate matter to reach beyond the plant 
boundary . 

If the operation succeeds in meeting all the requirements, 
it will be a technical achievement for local engineering 
and a model for other shippers in Vancouver and elsewhere 
who transfer dust-generating cargo. If it does not, Mr. 
Bunnell will shut it down. 

Port Authority Approval 

The Port Authority have been considering the application for 
some months and have inspected a similar operation in Holland. 
Right now they are soliciting opinions from the shippers who 
would be in close proximity and have most reason to fear 
cross-contamination. 

It is expected that they will make a decision within a few 
weeks, or they may refer the matter to the National Harbours 
Board for decision. 


Continued 
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(SOCIAL: A-2 - 2) 


Clause No. 1 Continued 
Conclus Ion 

1. The worries about black dust are shared by the 
pollution control and the harbour authorities, 
and these authorities have ample motivation and 
powers to ensure that the waterfront is not 
contaminat ed . 

2. A successful operation of this type would be an 
economic boost to local industry and an example 
which can help improve other port operations. 

The above is submitted for Council's INFORMATION. 


FOR COUMCiL 


L AQICH SEE 


PAGE(S)., 
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Manager's Report, March 9, 1979 .... (BUILDING: A-4 - 1) 


BUILDING AND PLANNING MATTERS 


INFORMATION 

1. 1310 Cypress Street - Development Permit No. 81054 

The Director of Planning reports as follows: 

"This report refers to correspondence dated February 12, 
1979, to the Mayor and Council from Gerd Mueller (copy 
attached). Ms. Mueller is referring to a Development 
Permit and an amendment thereto that is approved by the 
Director of Planning, permitting the construction of a 
building containing 4 dwelling units on the site at 
1310 Cypress Street. The site is in the RT-2A District. 

Development Permit No. 81054 was approved by the 
Director of Planning on July 4, 1978, permitting alter- 
ations and additions to the existing building on this 
site to provide a 2h storey plus basement building 
containing 4 dwelling units. The site size is 33' x 138.9'. 
The permit was issued to Mr. Barry Nixon, Architect. The 
intent of the RT-2A District Schedule is to encourage the 
retention of existing residential buildings and to ensure 
that redevelopment is at a scale that is in keeping with 
the existing character of the nei <^bourhood. It was 
considered that the proposed development satisfactorily 
met that intent. 

Subsequently, the existing building was demolished. The 
owner, a Mr. M. Ha^rman, met with the Director of Planning. 
Mr. Harman advised that as a result of meeting the require- 
ments of the Building By-law, he found it necessary to 
replace a number of elements in the existing structure to 
such an extent that the older building could no longer 
stand and had been removed with the exception of a small 
portion of the foundation. He stated that he wished to 
build a new structure exactly the same as shown on the 
approved plans with the exception that the existing 
building will not be retained. He was faced with the 
dilemma of having a stop work order put on the job because 
the terms of the Development Permit altered when the 
building was demolished. He made representations to the 
Director of Planning that this was a hardship on him as a 
man on the street who was not that familiar with the 
development process and in doing what was required of him 
by City Hall, he ended up without a valid Development 
Permit and is no longer able to do what he planned to do. 
He stated that he had committed himself to contractors. 

In view of the uncertainty of the By-laws and Guidelines 
affecting this particular situation and the apparent 
unforeseen dilemma that the owner found himself in, the 
Director of Planning on November 20, 1978, amended 
Development Permit No. 81054 to permit the construction 
of the building as a new structure but otherwise to be in 
accordance with the drawings as approved by Development 
Permit No. 81054. The Director of Planning noted that 
this decision was not to be considered in any way as a 
precedent. The neighbouring property owners were 
notified of this decision. An appeal was subsequently 
filed by neighbours to the Board of Variance and the 
Board of Variance Upheld the decision of the Director of 
Planning. 
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Board of Administration . . . (WORKS) 


4. Lease - Bentley Stijeet End South of 7$th Avenue 
Lot 6209 ajid Canadian Forest Products Ltd. 

"Canadian Forest Products Ltd. has made application to lease 
Water Lot 6209 which includes the bed and foreshore of the North Arm 
of the Fraser. River fronting Bentley Street End. 

The North Fraser Harbour Commissioners has advised the Company 
that the City is the up-land owner of Bentley Street End and that the 
City' s consent to the lease of the water lot is therefore required in 
respect to the portion fronting the street end. 

I RECOMMEND that the City consent to the leasing of Lot 6209 to 
Canadian Forest Products Ltd. for a term of 21 years from April 21, 1970 
subject to the following condition: 

That an easement 66 feet in width be reserved in favour of the 
City for sewer and drainage purposes through Lot 6209 extending from 
the southerly limit of Bentley Street southerly to Richmond Island." 

Your Board RECOMMENDS the above-noted report of the City Engineer 
be adopted. 

5. Urban Renewal Scheme 6 - Vicinity of 
Second Narrows Bridge 

"In order to assemble the site for Urban Renewal Scheme 6, it is 
necessary to close portions of streets and lanes within the area of the 
scheme . 

Therefore, I RECOMMEND that the streets outlined green and red 
and the lanes outlined blue on plan marginally numbered LC 446 be closed, 
stopped up and title taken thereto, the closed streets and lanes to be 
subdivided with the adjacent property." 

Your Board RECOMMENDS the above-noted report of the City Engineer 
be adopted. 

RECOMMENDATIONS ^ 

6. Street Closure for Lions Dance and Parade 

Your Board submits the following report of the City Engineer. 

"The Chinese Nationalist League of Canada la requesting the closure 
of Paider Street between Columbia Street and Gore Avenue so that 

It may celebrate the Diamond Jubilee of the Republic of China and 
the Chinese New Year simultaneously on Sunday, February 7th, 1971. 

The applicant had wished to assemble on CJore Avenue but in view of 
traffic requirements has agreed to keep the assembly and parade to 
Pender Street. 

The amended proposal is as follows t 
Assemblyt 12t30 p.m. - 1 tOO p.m. 

Route t 1 :00 p.m. 


Dispersal} 2t30 p.m. - 3tCX3 p.m. 


/continued ,. 


Pander Street between Main 
Street and Qore Avenue 

West on Pender Street from 
Gore Avenue to Columbia Street 
and return 

Pender Street between Main 
Street and Gore Avenue as 
individuals. 


Manager's Report, March 9, 1979 . . . . (BUILDING: A-4 - 2) 


Clause 1 continued 

The construction of this building as a new structure with 
4 dwelling units is within the authority of the Director 
of Planning to approve in the RT-2A District Schedule. 
It should be noted, however, that 4 dwelling units would 
be in excess of the number of units contemplated by the 
Guidelines. 

Ms. Mueller refers to the property being sold. The 
Development Permit, however, applies to the land and not 
the individual and remains valid even though ownership may 
change . 

The City Manager submits the foregoing report of the Director of 
Planning for the INFORMATION of City Council. 


FOR COUNCIL ACTiOM SEE PAGE(S) ...'fk? 
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MANAGER'S REPORT, March 9, 1979 (FIRE: A-6 - 1) 


FIRE AND TRAFFIC MATTERS 


RECOMMENDATION 

1. Simulated Fire Scene for Movie at 
57th and Hudson Street 


The Fire Chief reports as follows : 
BACKGROUND 

During the latter week of October 19 78 a meeting was held at City Hall 
with members of City Engineering, the Police and Fire Departments, and 
representatives of Chessman Park Productions. Prior to this meeting 
Chief Birnie had been informed by Engineering of the movie company's 
request to burn a house on a large vacant lot at 57th & Hudson Street 
to make a fire scene. 

At the meeting Chief Birnie informed a Miss Johnson of Chessman Park 
Productions the Fire Department would not and could not permit such a 
burning. Miss Johnson stated they did not intend to burn the house but 
wanted to build a set to simulate a fire scene. She stated they had an 
expert special effects man who could do this without any problem by 
using special equipment. It was then agreed a further meeting would be 
held with the principals of the company and the expert to consider the 
proposition. 

On November 16, 19 78 another meeting was held at City Hall with the same 
members of the October meeting in attendance and with the addition of 
Mr. Jim Margellos (Production Manager), Mr. George Margellos (Assistant 
Production Manager) and Mr. Gene Trigg (Special Effects Man) , all from 
Chessman Park Productions. Mr. Trigg produced a sketch of a facade of 
a building which was to be constructed in front of the house and 
explained that he could, by using a propane piping system behind the 
window openings in the facade, simulate a burning building without 
actually burning the facade. This would be accomplished by having a 
light curtain over the window opening burn off, followed by a controlled 
gas flame behind the facade to produce the continued flame effect, the 
technique being to film small sections each time, then put the film together 
afterwards. Mr. Trigg Stated he had done this many times before and there 
were no problems, however, he would like the Fire Department to stand by 
in case there were some spot fires to extinguish as he did not want to 
lose the set. 

Chief Birnie informed Chessman Park Productions there would be a standby 
cost for men and apparatus. Chessman were most unhappy at this and felt 
they would only require two firemen with hoses, purely as standby. 

A series of telephone conversations then took place between Deputy Chief 
R. Enman and Assistant Production Manager George Margellos, where 
Margellos was advised the Vancouver Fire Department had a previous 
experience with a film company and found the use of fire equipment can 
be prolonged. We were well aware that definite limitations must be set 
and charges beyond that clearly indicated. Deputy Chief Enman agreed 
to have two men with pre-laid hose lines standing by during the filming 
at no cost and that No. 22 Pump Company would stand by at a fire hydrant 
location during the simulated "big-burn" fire scene for only one hour 
as a precautionary measure. Actual extinguishment of spot fires was to 
be done by film technicians and the presence of the Fire Department was 
only precautionary. Time for men and equipment beyond the one hour 
agreed upon would be charged at the rate of $623.85 per manhour (our 
normal charge as computed by the Director of Finance) . Chessman Park 
Productions agreed to this arrangement and a required propane permit 
was issued. 


Continued 
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(FIRE: A-6 - 2) 


Clause No. 1 Continued 


FIRE SCENE 

The fire scene was at the northeast corner of 57th Avenue & Hudson 
Street and started just after 1000 hours on February 19, 1979. The 
scene developed into a total fire involvement of the house being used 
for the set and resulted in the Fire Department using 164:32 manhours 
to extinguish the fire. The standby time agreed to by the Department 
was 10 manhours . 

OBSERVATIONS 

The following observations are made based on information compiled from 
investigative interviews with Fire Department personnel directly 
involved with all aspects of the simulated movie fire: 

1. The film location was very difficult to supervise as there were 
large numbers of film staff, special effects technicians and 
set tradesmen constantly moving, changing and adjusting sets 
and scenes. 

2. Throughout the filming it was hard to define what was "script" 
and what wasn't. Many procedural changes can be made on location 
in a "playing it by ear" atmosphere, leaving Fire Department 
Officers with questionable circumstances. 

3. Verbal agreements on procedures with special effects technicians 
left guidelines too wide and open-ended. 

4. The overall attitude of the film crew during the entire filming 
was generally indifferent to the problem of fire spreading or to 
precautions taken to prevent the spread of fire. 

5. The "Big Burn" scene was originally to have been entirely simulated 
on the false front (facade) and never to be actually part of the 
existing house. Prior to the filming of this scene the fuel load 
in the house was greatly increased by the film company through the 
excessive use of a gasoline/diesel mixture used to soak carpet 
wicks, wall-hung burlap and parts of the main house. Original 
agreement only called for one gallon of gasoline to be used during 
a simulated bomb explosion scene. Rubber tires were never 
authorized but were noted around the building prior to the "Big Burn" 
scene. During the night of the filming a pickup truck with a 
45-gallon drum of fuel mixture was noted at the rear of the house. 

6. The film company did not notify the Fire Department (as agreed 
to prior to filming the "Big Burn" scene) when sufficient film 
footage had been shot. Fire Officers ordered extinguishment when 
it became evident that the fire was approaching and going to go 
beyond the pre-arranged "controlled burning". Some members of the 
film company verbally tried to restrain the Fire Department from 
extinguishing the fire. 

7. Although not obvious to fire personnel at the time of filming, 
there now is a strong suspicion that intent to burn the house was 
much a reality, but there exists great difficulty in determining 
and proving the difference between arsonist actions or normal 
"Hollywood" technical procedures. 


Continued 
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(FIRE: A-6 - 3) 


Clause No. 1 Continued 


RECOMMENDATIONS 

The City Engineer comments as follows: 

"The Engineering Department has been dealing with major film 
productions in Vancouver for approximately 18 years. 
Generally, involvement relates to scenes filmed on City 
streets. These scenes are of concern to the Engineering 
Department, the Police Department, and on occasion the B.C. 
Hydro Transit Authority. In a few cases, where scenes in- 
volved special effects (car accident, crowd scene, car 
explosion and fire, and the house fire for "The Changeling") 
appropriate concerned authorities have been brought into the 
co-ordinated pre-event meetings. 

The Engineering Department has three basic conditions which 
are applied to filming: 

(1) Police attendance (except in very minor circumstances) 

(2) Indemnification of the City, in the form of an 
insurance policy 

(3) A deposit of monies to cover estimated costs incurred 
by the Engineering Department, such deposit to be 
made prior to filming. 

The Police Department bill their costs direct to the film 
company as do other concerned departments. 

This arrangement (except in a few instances where we were not 
properly informed) has worked well for 18 years and the 
Engineering Department has always recovered its costs. 

This method of dealing with film companies is most convenient 
to them and in some part contributes to attracting filming 
to Vancouver . " 

It can be expected, however, that other cases such as "The 
Changeling" described by the Fire Chief could occur again. 
When there is reason to believe that the situation might 
get out of hand, that large costs might be incurred or 
that public safety might be affected to a degree beyond that 
normally prevailing in filming operations, then the following 
procedure is recommended by the Fire Chief, in consultation 
with other departments: 

"A. That the film company be required to sign an 
agreement and post a bond to the satisfaction 
of the involved department heads and the 
Director of Legal Services. 

B. The agreement shall specify in detail the 

procedures to be followed during the filming, 
the duration of involvement by City staff, and 
the payment required for such involvement." 

Dealing with the specific incident on February 19, 1979 the 
Fire Chief recommends: 

"C. That Council instruct the Fire Department to 

invoice the film company for 154.32 man-hours of 
labour used in excess of that previously agreed 


The City Manager RECOMMENDS approval of the above three (3) 
recommendations . 


FOR CCUNGL ACTION SEE PAGE{S) ..'iM.fi^ 
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MANAGER'S REPORT, MARCH 9, 1979 (FINANCE: A7-1) 


FINANCE MATTERS 


CONSIDERATION : 

1. International Federation for Housing and Planning 

International Congress, Goteborg, Sweden - May 14 - 19/79 


The Director of Planning reports as follows: 

"In October, 1978, I was invited by the International Federation 
for Housing and Planning, an international organization in the 
fields of housing and planning accredited to the United Nations 
and UNESCO as a non-governmental organization, to visit Goteborg, 
at the Federation's expense for two days at a pre-conference se- 
minar in November, and five days for the Congress itself in May, 
1979, to give a presentation on the Strathcona Rehabilitation Pro- 
ject. The IFHP will pay the expenses of one person's travel and 
attendance . 

The theme of the Congress is 'Learning from Past Experience: 
Housing and Planning in the Eighties.' The purpose is to provide 
an informed evaluation of successes and failures in planning and 
implementation in various neighbourhoods leading to ideas for 
improvements. The method to be used is to compare experience in 
four neighbourhoods in Goteborg with four neighbourhoods from 
other countries, namely: 

Zalaegersberg (Hungary) ; Fliesenberg (Switzerland) ; 
Kungsladugard (Netherlands) ; and Canada (as exemplified by the 
Strathcona neighbourhood in Vancouver) . The presentations from 
these four countries are to pay particular attention to economic, 
social and physical achievements and lessons learned which can 
be applied in future projects. 

Because of the absence of staff with full knowledge and of the 
project, I eventually arranged for Harry Pickstone, formerly 
Deputy Director of Planning and Chairman of the Strathcona Rehabi- 
litation Committee during the implementation of the project, to 
represent the City. Mr. Pickstone has advised, following his re- 
turn from the pre-conference seminar, that a well-designed exhibit 
should support the City's presentation. It is estimated that the 
cost of the exhibit will be approximately $8,000 (design, produc- 
tion, and transportation to and from Goteborg) . The cost of at- 
tendance of a representative of the Strathcona community which 
has been suggested as desirable to assist in the presentation 
from a resident's viewpoint, would be approximately $2,000. The 
total estimated cost would therefore be $10,000. 

The exhibit is envisaged as comprising up to ten panels of photo- 
graphs, plans and diagrams, with text in English and French. In 
addition, but not expected to be a charge against the cost of the 
exhibit, is the possibility of loan of the film on Strathcona pro- 
duced for the 1976 Habitat Conference. It is estimated that two 
months should be allowed for design and production of the exhibit 
and therefore work on it should start at the beginning of March. 

In December last year, I was visited by Mr. Frederick Gutheim from 
Washington, D. C, who is the North American representative of 
IFHP. Mr. Gutheim explained how he hoped that Canada would be 
able to increase its influence in the IFHP. He noted that, as well 
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(FINANCE: A7-2) 


Clause #1 continued: 


as learning from the experience of other countries, Canada could 
contribute a great deal to them, particularly in the innovations 
in planning and citizen involvement which Vancouver has developed 
in recent years. Mr. Gutheim pointed out that last year, the City 
of Baltimore presented some of its work to the Federation and 
their delegation, as well as presenting the professional planning 
viewpoint, which is basic to the purpose of the conference, was re- 
presented by its Mayor and a number of citizens who had been in- 
volved in the project being presented. 

As a minimum, I believe that the City's representative should 
be provided with an excellent exhibit to assist in the presenta- 
tion. It would further assist the presentation if a member of 
the Strathcona community could attend the Congress to assist in 
the presentation from a resident's aspect. 

Approaches have been made to CMHC and the Province, and the 
Centre for Human Settlements at UBC to ascertain whether they 
would share in the costsof the exhibit and the travelling and 
accommodation expenses of a Strathcona resident. At present, 
there are indications that the following contributions may be 
expected: 


The Province has advised that it will not be participating or 
making a contribution. The City would therefore require to pro- 
vide $6,100 if $10,000 is to be reached. 

If the above agencies are not able to provide the degree of sup- 
port indicated above, the City's share would have to be further 
increased, or the scale of support reduced. I would suggest a 
limit of $5,000 be placed on the City's contribution. If no funds 
whatever were receivecj from other sources, the $5,000 could be ap- 
plied to an exhibit considerably reduced in scope and the attendance 
of a Strathcona resident would have to be eliminated. Should a 
financial contribution from the City be approved, the source of 
funds would be unappropriated balance of Capital Account No. 531. 
Mr. Pickstone has generally agreed to give his time freely on this 
matter, and this includes advice on the design and production of 
the exhibit. 

It is recommended therefore that the City contribute an amount not 
exceeding $5,000 towards the cost of a supporting exhibit and pos- 
sible travel and accommodation expenses of one member of the 
Strathcona community at the International Federation of Housing 
and Planning International Congress in Goteborg, Sweden, May 14 
to 19, 1979." 


The City Manager submits the recommendation of the Director of 
Planning for Council's CONSIDERATION. 


CMHC 

Centre for Human Settlements 


$ 

3,500 
400 


3,900 
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(FINANCE: A7~3) 


RECOMMENDATION AND CONSIDERATION: 


2. 


Display of Salvation Army Red Shield Appeal Flags 


The City Engineer reports as follows: 

"A letter has been received from the Public Relations Department of the Salvation 
Army advising that the month of May is the month for the National Campaign to 
raise funds for the Salvation Army Red Shield Appeal and request permission to 
fly Salvation Army Red Shield Flags on the City's six flag islands during that 
month. It is requested also that the cost to install and later remove the flags 
be borne by the City. 

City staff can perform the work at an estimated cost of $500.00. 

I recommend that permission be given to install the flags on the six flag islands 
during the month of May 1979, and I submit for Council's CONSIDERATION the request 
from the Salvation Army for a GRANT, estimated at $500.00 from the City to cover 
the costs of installing and removing the flags. 

The Comptroller of Budgets and Research advises that if this grant is approved 
it will be allocated from 'Other' grant category." 

The City Manager RECOtOlENDS approval of the recommendation and submits the 
request for Council's CONSIDERATION. 


fOa COUJiCiL AGT!OM SEE PAGE(S) 
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(PROPERTIES: A9 - 1) 


INFORMATION 


1. Demolition - 


PROPERTY MATTERS 


1130 & 1138 Nelson Street 
1125 Pendrell Street 


The Director of Civic Buildings reports as follows: 


"I have received and opened quotations from various contractors for the 
demolition of the structures listed below and have awarded the contract 
to the low bidder as noted:- 


PROPERTy 


PROJECT 


SUCCESSFUL BIDDER 


1130 & 1138 Nelson Street 
1125 Pendrell Street 
Lots 4 and 5, Block 22, 
D.L. 185, and Lot Eh 18, 
Block 23, D.L. 185 


Nelson Park 
Development 


Arrow Transportation Systems 
Inc. 


CITY TO PAY 


CODE NUMBER 


$10,883.00 


4189/ 


The City Manager has confirmed the above contract and submits the foregoing 
report of the Director of Civic Buildings to Council for INFORMATION. 


RECOMMENDATION 

2. Lease - Portion of Lot C, S/S 3rd Avenue, 
West of Granville Street 


The Supervisor of Properties reports as follows: 

"Lot C of Lots 5 - 15, Block 240, D.L. 526, situated on the 
south side of 3rd Avenue, west of Granville Street, was acquired 
by the City in 1950 for the Granville Street Bridge. 

At the time of purchase, the City gave a lease back of a 
portion of parcel C to the previous owner to provide vehicular 
access only to the owner's building fronting on Granville Street 
for the life of the building. The lessee sold their property on 
Granville Street and the lease of the City land has been continued 
on a month-to-month basis to the new owners. 

The solicitor for the new owners has submitted a request for a 
new lease and following negotiations, the owners agreed to lease 
that portion of Lot C as outlined on plan M/N LD 8982 for 

twenty (20) years from January 1st, 1979, the first three (3) 
years to be firm and one year notice of cancellation to apply 
thereafter and the land to be used for vehicle parking purposes 
only. The rental to be $360.00 per month gross with a review 
every 2^ years and a security deposit to be made in the sum of 
$1, 000. 00. 

The City Engineer has approved the basis of this lease. In 
view of the foregoing, the Supervisor of Properties recommends 
that the Director of Legal Services be authorized to prepare a 
lease of the property to Clark Simpkins Ltd., reflecting the 
general terms set out in this report and the other terms as 
agreed to in negotiations, all subject to the lease being drawn 
to the satisfaction of the Director of Legal Services and the 
Supervisor of Properties and the execution of the lease." 

The City Manager submits the foregoing RECOMMENDATION of the Supervisor 
of Properties for approval. 
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3 . Building Encroachment - 275 East 8th Avenue 

The Supervisor of Properties reports as follows: 

"By agreement, dated 3rd May 1954, the City permitted 
the walls and foundations of buildings erected on a site 
legally described as Lot "C", Block 43, D.L. 200A, Plan 
17398 to encroach on adjoining streets and a lane. 

The encroachments onto 7th and 8th Avenue West of Scotia 
Street and the adjoining lane are minimal and the owners 
for the period May 1, 1974 to April 30, 1979, have 
paid an annual rental fee of $35.00. 

A rental review for the next five year period, commencing 
May 1, 1979, has taken place and it has been ascertained 
that the main encroachments no longer exist due to the 
demolition of the service garage. The remaining encroachment 
is less than 3 inches and falls into the "no charge" aspect 
of the Schedule of Fees Section of the Encroachment By-Law. 

Under the circumstances, rather than going to the expense 
of having a new encroachment agreement drawn, it is 
recommended that the rental for the next five year period 
commencing May 1, 1979 be at $1.00 per annum, payable 
in advance in a lump sum of $5.00." 

The City Manager submits the foregoing RECOMMENDATION of the Supervisor 
of Properties for approval. 

4 . Lease - 1581 West 4th Avenue 

The Supervisor of Properties reports as follows: 

"Lot A and a Portion of Lot B, Block 240, D.L. 526, Plan 11837 
is known as 1581 - 1585 West 4th Avenue, was purchased in 1952 
in connection with construction of the Granville Street Bridge 
and is reserved from sale. 

The site is zoned M-1 with an area of approximately 3,900 sq.ft. 
(362.3 m2) . There Is a two storey building on site with an 
area of 6,324 sq.ft. (587.5 m2) and is located immediately west 
of the 4th Avenue ramp. 

Champion Car Care Ltd., the tenant of 1581 West 4th Avenue, has 
been leasing on a month-to-month basis but has now requested 
a five-year term lease to secure adequate financing for the 
installation of new machinery and equipment to make the business 
more profitable. This tenant, with City permission, has sub-leased 
two small areas to tenants who have made substantial renovations. 

After consultation with the Planning, Engineering and False 
Creek Development Group, negotiations were entered into and 
agreement has been reached on the following terms and cond i t ions : 

A five year lease from February 1, 1979; rental to be $800. per 
month until May 31, 1979. Commencing June 1, 1979, the rental 
to be $870.00 per month until May 31, 1981. Rental for the 
balance of the term to be set by rental review prior to June 1, 
1981 and any cancellation of the two sub-leases to Teleflex 
Canada Ltd. and Thomas L. Roberts be subject to prior approval 
of the City. 

It is therefore recommended that the above space be leased to 
Champion Car C^re Ltd. and Surjit Lalli and the Director of 
Legal Services be instructed to prepare a lease of the premises 
reflecting the general terms set out in this report and the 
other terms as agreed to in negotiations, all subject to the 
lease being drawn to the satisfaction of the Director of Legal 
Services and the Supervisor of Properties and the execution of 
the lease . " 

The City Manager submits the foregoing RECOMMENDATION of the Supervisor 
of Properties for approval. 
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5. Rental Review - Barclay Manor, 1433 and 1447 
Barclay Street 

The Supervisor of Properties reports as follows: 

"City Council on October 17, 1978, approved a lease of 
Barclay Manor, 1433 and 1447 Barclay Street to Harrow 
Enterprises Ltd. for a term of two years from October 1, 
1978. Rental is $1,700.00 per month for six months with 
the rental to be reviewed prior to April 1, 1979 for the 
remaining eighteen month period. 

Following negotiations, the lessee has agreed to a rental 
increase from $1,700. per month to $1,900.00 per month 
commencing April 1, 1979 and terminating September 30, 1980. 
All other lease terms and conditions to remain the same. 

Therefore, it is recommended that effective April 1, 1979, 
the rental be increased to $1,900.00 per month." 

The City Manager submits the foregoing RECOMMENDATION of the Supervisor 
of Properties for approval. 


FOR COUNCIL ACTIOM SEE PAGE(S) 
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Board of Administration, January 8, 1971 (WORKS - 3) 

Clause 6 Contimied 

There will be approTcLriately 200 participants plus the Lion in the 
parade. Main Street will only be closed while these people ai*e 
crossing the intersection which should taJce approximately five 
minutes, 

B.C. Hydro Transit Authority will reroute transit vehicles, and 
members of the Police Department will be in attendance. 

Temporary parking prohibitions together with barj-icades will be 
required. 

It is accordingly RECOMMMDED that Pender Street between Carrall 
Street and Gore Avenue be closed to vehicular traffic between the 
hours of 12:30 p,m, and 3:00 p,m, on Sunday, February 7th, 1971, 
provided that: 

1. Costs of barricading and signing are bome by the applicant, 

2, The applicant enter into an agreement, satisfactory to the 
Corporation Coxinsel, indemnifying the City against any 
claims that may arise from the festivities," 

Your Board 

RECOMMaiDS the foregoing report of the City Engineer be adopted, 

7, Fee re Pro;1ecting Elertrlcal Signs 
Over City St.reets 

On November 26, 1970, the Council received a proposed by-law resjpectlng 
an amendment to the Sign 9y-law to provide for an annual fee for Electrical 
Signs ?ro;1ecting Over City Streets, Council, by Resolution, directed that 
the proposed amending by-law be deferred for a period of 30 days to allow 
representations to be made to the Council, 

A letter has now been received from The Illuminated Sign Manufacturers' 
Association of British Columbia, indicating 'that there are problems of a 
serious nature connected with the proposed amendment which were not im- 
mediately apparent". Therefore, the Association wishes to discuss the 
problems with the officials involved and request that the proposed amend- 
ment be not dealt with before February 16, 1971. 

RECOMMENDED that the request of The Illuminated Sign Manufacturers' 
Association of British Columbia be granted and that the Association 
be advised that their submission must be received by February 15, 1971, 


FOR ADOPTION SEE PAGE(S) 52.9. 
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Date 


March 8, 1979 


TO : 


Vancouver City Council 


CLASSIFICATION : 


Recommendation 


SUBJECT : 


City-owned Land South of 16th Avenue between 
Commercial and Findlay Streets. 


The Supervisor of Properties reports as follows: 

"The United Croats of Canada, King Tomislav Branch, are 
interested in purchasing this site, initially as a cultural 
centre to serve the whole community and including facilities 
for a Day-Care centre. They also propose as a second stage 
of development, senior citizens' housing and personal care 
facilities. 

It is the opinion of the Director of Planning that the 
proposal of the Society is a commendable objective and 
something that would generally meet the expectations of the 
Cedar Cottage community. 

It is noted that this proposal would require alteration of 
the existing lane system and would therefore require further 
investigation and report by the City Engineer. 

The Society, in their submission^ propose to purchase the 
subject site at a write-down cost of $180,000.00. The 
estimated market value of the site as single family lots is 
approximately $557,000.00. 


The Director of Finance notes that the request of the United Croats of 
Canada is for a land value discount in excess of normal Council practice, 
which provides for a 1/3 discount from market value and the satisfactory 
guarantee that certain conditions will be met regarding use and access. 
A one-third write-down would therefore require the organization to pay 
$371,000. Consideration of whether or not the size of the property is 
appropriate for all the intended uses and whether perhaps phasing might 
be appropriate, has not taken place. 

The Director of Finance recorranends that the request be referred back to 
the Director of Planning and Supervisor of Properties for further con- 
sideration and negotiation with the United Croats of Canada." 


The City Manager RECOMMENDS that Council: 

A) Approve in principle the sale of the City lands 
to the United Croats of Canada for a cultural 
Centre and Senior Citizens' Housing. 

B) Direct staff to work out with the group the 
planning and engineering and financial details 
of the project, and the possibility of staging 
the transfer of the land. 

C) Affirm that financial negotiations on the price 
of the land be on the basis of 1/3 write-down 
from market value if the project meets City 
guidelines for community facilities. 


♦Circulated to Members of Council only. 
(Copy on file in the City Clerk's Office.) 


FOR COUNCIL ACTION SEE PAGE{S)...y.k'i 
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DATE February 27th, 1979 

TO: Vancouver City Council 

SUBJECT: Heroin Addiction and Treatment Facilities 

CLASSIFICATION: INFORMATION 


The Director of Planning reports as follows: 

"1. PURPOSE OF REPORT 

To inform the Committee of the current status of development permit 
applications, background and recent events, and current issues and con- 
templated courses of action in respect to several proposed heroin 
addiction assessment and treatment facilities in the City. 

2. CURRENT STATUS OF DEVELOPMENT PERMIT APPLICATIONS 

Since the inception of the compulsory heroin addiction treatment 
program by the Ministry of Health through the Alcohol and Drug Com- 
mission, four locations in the City of Vancouver have been proposed by 
the Coirenission and the B.C. Buildings Corporation acting on the Com- 
mission's behalf. These are in addition to the voluntary treatment 
centres which have operated in the City in various locations for a period 
of years, including 307 West Broadway, 1137 East Hastings Street, 1725 
Davie Street and 6482 Victoria Drive. 


The four new locations which have been the subject of occupancy or 
development permit applications in recent weeks have been: 

(1) 1505 Robson Street - a conditional use in the W.E.D. District where 
an approved permitfbr 'office' use was granted January 18th, 1979, 
although a full treatment program under the designer tior of 'clinic' 
use is currently in operation. The premises involvpri are privately 
owned, have been extensively renovated, and dve apparently secured 
by lease agreement for an estimated five-year ueriod by B.C. B.C. on 
behalf of the Commission. The legality or the us under the subsis- 
ting occupancy permit is currently under investigation by the Depart- 
ment of Permits and Licenses. 

(2) 613 Powell Street - a conditional use in the CD-I District where a 
development permit application for 'clinic' use was refused by the 
Director of Planning on January 22nd, 1979 on the basis that 'the 
proposed development is considered to be an unsuitable use at this 
location', a position taken partly in response to opposition by the 
Downtown Eastside Residents' Association who opposed further insti- 
tutional uses in the area. An appeal against the Director's decision 
is currently before the Board of Variance. 

(3) 7155 Victoria Drive - a conditional use in the C-2 District where a 
development permit application for 'clinic' use was refused by the 
Director of Planning on January 22nd, 1979 owing to the neighbour- 
hood opposition to the deficiency in off-street parking (of. Section 
3, Zoning and Development By-law), as well as determination that the 
'proposed use is considered to be an inappropriate form of develop- 
ment at this location, having particular regard to the objections by 
immediately adjacent residential property owners and close proximity 
to the RS-1 Residential District surrounding the proposed development 
on three sides and . . . the proposed days and hoursr of operation'. 
An appeal against the Director's decision was heard by the Board of 
Variance on February 21st, 1979 and adjourned for two weeks for 
further information. 

(4) 4740 Main Street - a conditional use in the C-2 District where a 
development permit application for 'clinic' use is currently before 
the Director of Planning for a decision concerning a required 
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off-street parking relaxation and appropriateness of use. 

The first three-mentioned locations are for the treatment program only 
and the fourth is intended to serve as a central examination, assess- 
ment and referral centre with compulsory detention facilities. 


3. BACKGROUND AND RECENT EVENTS 

On December 12th, 1978 John Meyers, Facilities Planner with the Alcohol 
and Drug Coirmission, wrote to the Planning Department in respect to the 
proposed treatment facilities at the 1505 Robson, 613 Powell and 7155 
Victoria locations, noting that 'these clinics have been designed to handle 
a maximum monthly case load of 225 patients on an out-patient basis • • • 
operating 12 hours per day, 6% days per week for the purpose of treating 
narcotic dependence'. Persons to be employed include social workers who 
would conduct personal and group counselling sessions; community workers 
who would visit and counsel patients in their homes, aid patients in job 
seeking and retention and assist patients in keeping away from the 'sub- 
culture'*, physicians who would treat out-patients on a sessional basis for 
narcotic dependence as well as any physical health problems; health-care 
workers who would assist physicians in para-medical duties; and clerical 
staff. 

On January 16th, 1979 Mr. Meyers wrote to the Planning Department in 
respect to a proposed central examination, assessment and referral centre 
at 4678 Main Street, later changed to 4740 Main Street, noting the charac- 
teristics of an 'area co-ordinating centre'. Mr. Meyers noted that 
'every person who was referred to the Heroin Treatment Plan or who presents 
himself on a voluntary basis will be required to attend at an Area Co- 
ordinating Centre for examination and assessment', the 4700-block Main 
Street location serving the whole City of Vancouver and possibly the 
Lower Mainland. 

Mr. Meyers explained that the examination consists of three parts: 
biochemical (with lab testing of samples elsewhere), clinical (examination 
only.with treatment elsewhere), and historical (involving personal inter- 
views). Emergency care would be conducted through established hospital 
emergency wards. Clients with narcotic dependence would then be assessed 
for referral to appropriate treatment centres if committed to the Program, 
the decision being made by the Director of the Centre on the recommendation 
of a three-member Evaluation Panel consisting of two medical practitioners 
and one other person. Voluntary or compulsory commitment (by Supreme Court 
Order) would result in a client beinri directed to a treatment centre for 
the withdrawal and treatment program for a period up to three years. Com- 
pulsory detention for not more than 72 hours at the Area Co-ordinating Centre 
'will take place only in very rare occasions'. 

On the same date Mr. Meyers advised by separate letter that 'the Heroin 
Treatment Program has begun and will be in full operation by July, 1979' and 
that the Program 'is not being run as a Correctional Program but as a Health 
Program', hence the objection to being housed in such facilities as the new 
Remand Centre. 

By mid- January the Riley Park Citizens' N.I. P. Planning Committee had 
become informed of the development permit application in respect to 4740 
Main Street and on January 16th, 1979 resolved to 'advise the Director of 
Planning not_ to approve the proposed Assessment Facility on the basis of 
its location and close proximity to local schools, parks and social service 
facilities'. The Committee did, however, express general support for the 
Program. Principal concerns focused on (1) the history, location and suc- 
cess to date of the Little Mountain Youth Project, a Ministry of Human 
Resources facility located on the second floor of the same building, and 
the possible incompatibility of the two programs and their respective 
clientele; (2) the proximity of General Brock Elementary School {h block) 
and the Riley Alternate School (3 blocks), the safety of elementary school 
children and the possible negative influence on the older children; 
(3) the proximity to the Riley Park Recreation Complex Oh blocks)along a 
major pedestrian route and further possible negative influences; and 
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(4) the proximity to Riley Park (2 blocks) and Queen El izabeth-Hillcrest- 
Bailey Stadium park areas. In general, 'the Committee suggested that 
approval and installation of the Assessment Facility at the proposed 
location might exacerbate existing social problems, particularly related 
to youth . . . . ^ 

Larry Beasley, the Department's Riley Park Community Planner, noted in a 
memo to the Director of Planning on January 19th, 1979 that 'the location 
decision must be very carefully considered in terms of the patterns of 
both existing social service outlets and existing social problems if we 
are to avoid a situation where a supposedly problem-solving facility 
creates more problems than it solves'. Subsequent informal communications 
with Mr. Beasley and members of the Conmission suggest that an alternative 
location on Main Street might be acceptable to both the Citizens' Committee 
and the Commission. 

Following the initial Riley Park Citizens' Committee response, a number of 
letters were received by the Department opposing the central assessment 
and referral facility on Main Street. The Little Mountain Human Resources 
Society objected to the city-wide service area of the facility and its 
proximity tc the same youth-oriented neighbourhood facilities noted by the 
Citizens' Committee, as well as a local McDonald's outlet. The Little 
Mountain Neighbourhood House Society and the Main Street Merchants' Associ- 
ation have voiced similar opposition and raised some of the same concerns. 
In addition, representations of protest have been received from the Princi- 
pals of General Wolfe Elementary School (4251 Ontario Street) and Sir 
Charles Tupper Secondary School (419 East 24th Avenue), as well as the 
Co-ordinator of the West Side Youth Services (the Youth Project sponsored 
by the Ministry of Human Resources). Letters and petitions bearing the 
names of many local -area residents have all expressed opposition to the 
proposal. One letter of support, from St. Peter's Anglican Church (4580 
Walden Street) has been received to date. 

As a result of the mounting public protest to the proposed Main Street 
facility, a meeting with Commission and B.C. B.C. officials was convened 
in the office of Dave McDonald, Zoning Planner, on February 1st, 1979 to 
discuss the four locations then under consideration, along with location 
criteria generally and possible future courses of action. The Commission 
officials first noted their desire to establish five treatment facilities 
in addition to a single regional examination and assessment facility in 
the vicinity of 33rd Avenue and Main Street. In all cases the Commission 
wanted to locate in a non-retail commercial environment on a busy arterial 
route, adequately removed from residential development. It was noted that 
the central facility would cater to a clientele which were primarily brought 
to the site by taxis, buses or law enforcement agencies, while the five 
other treatment facilities would be reached by clientele using both public 
transportation and their own automobiles. Parking demand at the central 
facility was considered by the Commission members to be negligible, princi- 
pally for staff only, however for the out-patient clinics the demand could 
be quite substantial, serving not only staff but up to 20 patients at a 
time and more than 200 in the course of a working day. Hours of operation 
of the facilities could run from 8:00 a.m. to 8:00 p.m. or longer. No 
physical or operational connection with other social, health and welfare 
or correctional services is required or contemplated by the Program. 

It was the stated objective of the Conmission and Corporation representa- 
tives that the Program be accommodated in privately owned facilities on a 
minimum five-year lease arrangement, the period of time already committed 
by the Ministry of Health for the Program, although it has since been sug- 
gested by Mr. Hoskin, Chief Commissioner, that the Commission might be 
amenable to City-imposed one-year limits on conditional uses in order to 
prove the public acceptability of the Program. 

While it was acknowledged that operations in Crown-owned facilities would 
be exempt from local zoning regulations and there is presently divided 
legal opinion as to the exemption from local zoning regulations of Crown 
agencies operated solely under leasehold agreements, the B.C. B.C. clearly 
voiced its policy to comply with all local regulatory by-laws. 
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The February 1st, 1979 meeting concluded in a cooperative vein, it being 
noted that the Commission had the right of appeal to the Board of 
Variance, that the Zoning Division staff would respond promptly in re- 
viewing any alternative locations, and that the Division and the Riley 
Park Planning Office would work toward the holding of an informational 
meeting in the local area with Comnission officials. The Commission 
and Corporation were finally advised not to undertake costly renovations 
to any private buildings in the City in anticipation of unqualified 
approval of their plans without first checking with the Zoning Division 
regarding by-law provisions governing the use of such premises. 

On February 14th, 1979, John Russell, Commissioner, stated in response 
to a letter of confirmation of the February 1 meeting from Dave McDonald, 
that the Commission intended to 'establish our right to use the locations 
that we have already selected' and that, in effect, the broader questions 
of establishing general location criteria, preparing a written explan- 
ation or defence of the Program for public information, and rationalizing 
the use, its legal definition and status, and its performance characteris- 
tics within the context of specific zoning districts and neighbourhood 
environments would, at least for the time being and other than before the 
Board of Variance, not be addressed. As stated, 'all of the information 
requested will be contained in our presentation to the Board of Variance 


Finally, on February 20th, 1979, Larry Beasley observed in a memo to the 
Director of Planning that 'the applicant has shifted the focus of our 
discussion. . .from an evaluation of the relative appropriateness of the 
Assessment Facility at the proposed location to a much more superficial 
concern over the definition and classification of the use in the Zoning 
By-law and thus, whether or not the use is outright or conditional . . . . 
the reason for this (being) to force City approval on legalistic grounds 
and avoid the time consuming but necessary work of realistically estab- 
lishing location criteria for the facilities, evaluating the current pro- 
posed location(s) in terms of these criteria, and facilitating some kind 
of fruitful public discussion about proposed locations'. A telephone call 
to Mr. Hoskin on February 23rd, 1979 revealed a willingness, however, to 
meet with the Riley Park Citizens' Committee on March 13th, 1979 to review 
and defend the Program and the locations proposed. 

4. CURRENT ISSUES AND CONTEMPLATED COURSES OF ACTION 
Presently, the basic issues involve: 


(A) development of guidelines for location of heroin 
addiction and treatment facilities; 

(B) the legal right of the Connission to locate its 
facilities as 'clinics' and, thus, outright uses 
in the C-2 zoning district; 

(C) the appropriateness of an appeal by the Alcohol and 
Drug Canmission to the Board of Variance. 


The present alternative courses of action appear to be: 

(1) to make appropriate Departmental representation to 
t±ie Board of Variance in respect to the cases now 
before the Board; 
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(2) to proceed in a positive way with the public consultations 
now agreed upon by the Commission in the Riley Park com- 
munity; 

(3) to represent the citizens' interests and concerns to the 
Commission and B.C. B.C. based on the input received to 
date, with an appeal for moderation and cooperation; 

(4) to initiate representation by Council to the Ministries 
of Health and Human Resources to resolve the pending 
conflict at 4740 Main Street; 

(5) to initiate appropriate amendments to the Zoning and 
Development By-law to re-define 'clinic' and/or classify 
heroin addiction assessment or treatment facilities as 
outright uses in their own CD-I zoning districts or as 
conditional uses, subject to stringent location and per- 
formance criteria, in one or more general zoning districts. 


Alternatives (1) and (2) above are already in process, while Alterna- 
tive (3) is currently being pursued by the Zoning Division. Alterna- 
tives (4) and (5) are presently viewed as measures of secondary resort 
and might well be considered only upon failure to achieve satisfactory 
results in pursuing the first options." 


The City Jfenager submits the above report for Comcil's INFORMATICai, noting 
that since this report was written, the following events have taken place: 

(I) Regarding item 4(B), the Director of Legal Services has determined 
that treatment centres fall within the present definition of "clinic". 

(II) The Director of Planning has advanced a report reccntnending by-law 
amendments as referred to in alternative (5) above. 

(III) The Alcohol and Drug Cotnnission has withdrawn its appeal to the 
Board of Variance cn 7155 Victoria Drive and indications are that 
47 AO Main Street will not be pursued. 


fOR COUNCIL ACTiOiJ SEE PAGE{S) 
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DATE March 6th, 1979 

TO: Vancouver City Council 

SUBJECT: Proposed Amendment to Zoning & Development By-law No. 
3575 - Heroin Addiction and Treatment Facilities 


CLASSIFICATION: RECOMMENDATION 


The Director of Planning reports as follows: 

"The use description 'Clinic or Office for Medical, Dental or similar 
purposes, including associated laboratory facilities' appears as an 
outright use in the C-2 and C-3A Commercial Districts and as a con- 
ditional use in the C-2B, MC-1, M-1 , M-IA and M-2 Districts. In the 
C-1 Commercial District this same use appears as a conditional use 
although associated laboratory facilities are not permitted. 

The Director of Legal Services advises that the proposed heroin 
addiction and treatment facilities fall within the use description 
'Clinic or Office for Medical, Dental or similar purposes'. There- 
fore, Development Permits must be issued for such facilities within 
C-2 and C-3A Commercial Districts if the proposed facilities satisfy 
the regulations of the Zoning and Development By-law {i.e. jsrovision of 
off-street parking spaces). 

In view of the considerable and justifiable community reaction to pro- 
posed facility locations, an amendment to the Zoning and Development 
By-law should be sought to ensure that facilities and services related 
to drug or alcohol detoxification or rehabilitation are permitted only 
as conditional approval uses. This will ensure that such facilities 
are located only on sites where potential incompatibilities with ad- 
joining uses are minimized. 

The Director of Planning made applicationon March 6t h, 1979 to under- 
take the necessary amendnents to the Zoninq and Development Bv-law. This 
application was made prior to reporting to Council in order that the 
heroin treatment facility proposed at 7155 Victoria Drive (zoned C-2) 
might be withheld should the Board of Variance overturn the Director 
of Planning's refusal of Development Permit No. 82856 by allowing the 
appeal. The appeal to the Board of Variance will be considered on 
Wednesday, March 7th, 1979. 

Under Section 570(2) of the Vancouver Charter, a Development Permit 
Application may be withheld for a period of , 30 , days from the date of 
application for the permit, and Council may also withhold the permit 
for a further 60 days if, in the opinion of Council, the development 
proposed would be at variance or in conflict with the proposed zoning 
by-law amendment. Should the Board of Variance grant the appeal on 
7155 Victoria Drive, a new Development Permit Application (without fee) 
would be required of the applicants. The initial 30 day period would 
commence with the date of this application. 

The application by the Director of Planning to amend Zoning and Develop- 
ment By-law No. 3575 would result in by-law alterations as noted below: 

1. C-2 and C-3A Districts: Clinics or offices for medical, dental 
or similar purposes, including associated laboratory facilities, 
would remain as an outright use. Excluded would be services 
related to drug or alcohol detoxification or rehabilitation. 
These would be permitted as a conditional use in these zones. 

2. C-2B, MC-1, M-1. M-IA and M-2 Districts: Clinics or offices 
for medical, dental or similar purpose, including associated 
laboratory facilities, would remain as a conditional use. 
Also permitted as a conditional use would be services related 
to drug or alcohol detoxification or rehabilitation. 
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3. C-1 District: Clinics or offices for medical, dental or similar 
purpose (but not including associated laboratory facilities) 
would remain as a conditional use. Services related to drug or 
alcohol detoxification or rehabilitation would not be permitted 
in this zone. 


RECOMMENDATION : The Director of Planning recommends: 

That the application by the Director of Planning to amend the 
C-1, C-2, C-2B, C-3A, MC-1 , M-1 and M-2 Districts of Zoning 
and Development By-law No. 3575 be referred direct to Public 
Hearing. " 


The City Manager RECOMMENDS that the recommendation of the Director of Plann 
be approved. 


FOR COUNCIL ACTION SEE PAGE(S) ...!i.kL.... 
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CC 62-HLH-75 


MANAGER'S REPORT 


D 


DATE March 9, 1979 


TO: VANCOUVER CITY COUNCIL 

SUBJECT: Downtown Community Health Society 

CLASSIFICATION: RECOMMENDATION 

The Acting Medical Health Officer reports as follows; 


'The accompanying letter from the Minister of Health requests the City of 
Vancouver to"assume administrative responsibility for the operation of the 
clinical services" currently provided by the Downtown Community Health Society. 
This responsibility, if the City is in agreement, is to commence March 19, 1979. 

In considering the request. Council should be aware of the scope of the service 
and some of the implications of responsibility. 

(1) Population Served 


(2) Services Provided 


residents of the Downtown Easts ide area. 
Approximately 2,000 visits are made to the Clinic 
each month. 

(a) medical treatment services; 

(b) dental treatment services; 


(3) Staffing 


(c) food store, which allows for small -quantity 
purchases of non-perishable food items at 
low costs; 

(d) medical services are also provided to residents 
of Cordova House, Victory House, Pender Detox- 
i faction Centre and to the two local homemaker 
agencies. 

- 20 employees consisting of the administrative, 
professional, clerical and support staff. Non- 
professional staff have recently been certified 
under the V.M.R.E.U., and will presumably transfer 
to the City contract with this Union. 

(4) Budget - The approximate cost of these services in 1978 was 

$400,000 provided by grants from the Ministry of 
Health, Medical Services Conmission, fees (Dental Clinic) 
and a small income from food store sales. 

(5) Space - 6,500 square feet at 373 East Cordova Street are 

currently rented from Catholic Charities for $500 
per month. This space is available with a lease 
option to September, 1980. 

(6) Assets - Medical and dental clinical supplies and equipment 

and all furnishings and fixtures are the property of 
the Downtown Cotranunity Health Society. In view of 
the temporary nature of the responsibility by the City 
and the expected return of responsibility to a stable, 
reconstituted Society, it is assumed that these assets 
will continue to be available to the clinic staff. 

If the City agrees to assume temporary responsibility, a detailed budget will be 
prepared by this Department and submitted for the approval of the Ministry of 
Health. The budget submission will recover direct and indirect costs to the 
City for the operation. If the assets referred to above are not 
transferred, the budget will also include provision for their 
replacement. 


Continued 
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CC 63-MLH-75 


Re: Downtown Community Health Society 


- 2 - 


March 9. 1979 


'Your Acting Medical Health Officer recommends that 

A. the City of Vancouver accept administrative responsibility for the 
operation of the clinical services currently provided by the Downtown 
Community Health Society commencing March 19, 1979, subject to satisfactory 
budget arrangements with the Province. 

B. the Director of Personnel Services be directed to review and classify 
the positions affected; 

C. in conjunction with the Finance Department, the Health Department prepare 
and submit the budget for submission to the Ministry of Health.' 


The City Manager RECOMMENDS approval of the recommendations of the Acting Medical 
Health Officer. 
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Board of Administration, January 8, 1971 (SOCIAL - 1) 


SOCIAL SERVICE & HEALTH MATTERS 


RECOMMENDATI ON : 


1. Social Service Government Reports - 
Temporary Help 

Your Board has received the following report from the Director of 
Finance - 

"On August 4 and October 27, 1970, Council approved reports 
describing the situation regarding delay in reporting wel- 
fare disbursements to the Provincial Government and con- 
sequent delay in recovering these large sums , at a signif- 
icant interest cost to the City. Council approved $15,000 
in total, for temporary help (in the Social Service 
Department) , assistance from our external auditors (to 
catch up the Canada Assistance Plan reporting) , overtime 
for our Accounting Division, Data Processing Division, and 
Internal Audit Division. 

The reporting time delay has been reduced to our original 
target, which in conjunction with a new method of calculating 
our requests for interim payments, has reduced the amount 
owed to us at any given time, by the Provincial Government, 
to a very reasonable figure. The other items such as 
Canada Assistance Plan reporting are also in a satisfactory 
condition. 

All of the above required the expenditure of approximately 
$10,500 of the approved $15,000, up to December 31, 1970. 
There is, however, the problem of keeping the work up to 
date until the new Director can implement the re-organization 
of the Social Service Department - Financial and Adminis- 
trative Services Division. This requires continuing the 
two temporary staff that have to date been paid out of the 
above funds and also requires approximately $500 for external 
audit staff to complete the Canada Assistance Plan reporting 
for the last few months of 1970. 

It is estimated that $6,000 should suffice for the temporary 
help and external audit assistance to June 30, 1971 by which 
time it is hoped that the re-organization will have taken 
place. The authority for the unspent $4,700 (out of the 
original $15,000) stopped as of December 31, 1970 and there- 
fore cannot be used. 

I recommend that an appropriation of $6,000 (a/c 7903/200) 
be provided in advance of the 1971 budget for temporary help 
and external auditor assistance as described above, to June 
30, 1971, expenditures from this account to be under the 
authority of the Director of Finance." 

Your Board 

RECOMMENDS that Council approve the recommendation of the 
Director of Finance. 


FOR ADOPTION SEE PAGE(S} S.l^ ^ 

********* 


STANDING COMMITTEE OF COUNCIL 
O N FINANCE AND ADMINISTRATION 


March 1 , 1979 


A meeting of the Standing Committee of Council on Finance 
and Administration was held on Thursday, March 1, 1979, at 
2:00 p.m., in the No. 3 Committee Room, third floor. City Hall. 


PRESENT : Alderman Puil (Chairman) 
Alderman Ford 
Alderman Little 
Alderman Marzari 
Mayor Vol ri ch 

ALSO 

PRESENT : Alderman Boyce 
ABSENT: Alderman Gerard 


CLERK: G. Barden 


RECOMMENDATION 


1 . 1 979 Supplementary Capital Budget 

The Committee considered the attached Manager's report 
dated February 14, 1979, wherein the Director of Finance 
reported on the 1979 Supplementary Capital Budgetand a report 
dated February 1979 on Submissions from the various departments 
and Boards. The Manager's report gives details on the three 
major sources of funding for the Supplementary Capital Budget 
which are: 


(a) Contribution from the Operating Budget 

(b) Community Services Grant Programs 

(c) Municipal Incentive Grants 


and Timing for Review of the Supplementary Capital Budget, 
Procedure for 1979, Priority Setting Procedure, Operating Costs 
and Analysis of Projects. 

It was noted that in the Preliminary Capital Budget, provision 
was made for approximately $6% million for the Supplementary 
Capital Budget and the Committee should aim at $5 - $6 million 
or less in Priorities One and Two. 


The following procedure was set out for the Committee to 
follow in 19 79: 


(1) To review all submissions for the Supplementary 
Capital Budget and to rank them in priority order. 

(2) To review the Supplementary Capital Budget at the 
same time as the Basic Capital Budget in order that 
any spillovers from the Basic to the Supplementary 
Capital Budget can be evaluated in terms of the 
overall priorities within the Basic Capital Budget. 

(3) After the Operating Budget has been adopted by Council, 
the top priority projects in the Supplementary Capital 
Budget can be approved and funded to the limit of 
capital funds provided from the Operating Budget plus 
Municipal Incentive Grants. 
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Report of Standing Committee 
on Finance and Administration 

March 1,1 979 (1-2) 

Clause No ■ 1 cont 'd 

(4) Once the City gets approval of funds from the Federal 
Community Services Grant Program, those high priority 
projects which are currently unfunded can then be 
approved and funded. 

(5) Once the City gets approval for the balance of the 
claims yet unpaid from the Municipal Incentive Grants 
program, high priority eligible projects can then be 
approved and funded. 

The Committee heard presentations from the various 
departments and Boards on 75 projects and established priorities 
as set out in the attached sheet using the following priority 
setting procedure: 

(1) Highest Priority - projects already approved by 
Counci 1 . 

(2) Second Priority - high priority projects where there 
is a demonstrated need for immediate action on the 
project or where there are demonstrable savings to be 
realized by undertaking the project. 

(3) Third Priority - middle priority projects where the work 
required will maintain the current level of service. 

(4) Fourth Priority - middle priority projects where the 
project creates a new or higher level of service. 

(5) Lowest Priority - projects of undetermined priority 
where the need for the project has not been substan- 
tiated or where the Committee feels the project is 
of overall lower priority, or where the project can 
be delayed without a significant cost increase. 

It was noted that the total of projects placed in Priority 
One and Priority Two by the Committee was $4,023,000. 

The Committee also considered a letter dated February 6, 1979, 
(copy attached), from the Board of Parks and Recreation requesting 
approval of funds in advance of the 1979 Supplementary Capital 
Budget for the following projects: 

Lumberman's Arch Concession Replacement 
Stanley Park Zoo Rehabilitation 
Stanley Park Pedestrian/cycle Pathway Project 
Kitsilano Beach Park - Showboat Renovation 

Following discussion, it was 

RECOMMENDED 

A. THAT Council give advance approval of $523,850 in the 
1979 Supplementary Capital Budget for the following 
items in the Park Board Budget: 

(i) Lumberman's Arch Concession Replacement $175,000 
(ii) Stanley Park Zoo Rehabilitation 225,000 
(iii) Stanley Park Pedestrian/Cycle 73,850 
Pathway Project 
(iv) Kitsilano Beach Park - Showboat 50,000 
Renovati on 


B. THAT the foregoing report be received for information. 


Report of Standing Committee 
on Finance and Administration 

March 1 , 1 979 (1-3) 


2 . Computer System Expansion 

The Committee considered the attached Manager's report 
dated February 14, 1979 on Computer System Expansion to be 
funded from the 1979 Supplementary Capital Budget, The Computer 
Services Division of the Finance Department does work for all 
departments and Boards and there is a general lack of satis- 
faction with the Engineering Department in particular being very 
unhappy with the level of information system. The present 
system is incapable of handling more work during the day shift 
where most of the increased demand needs to be satisfied. It 
is proposed, as a first stage, to upgrade the present system at 
a onetime cost of $699,300 plus transportation costs estimated 
at $5,000, The Director of Finance reported that the upgraded 
system would give improved productivity and a staff savings of 
approximately 8 people in two or three years. 

The Committee questioned the anticipated staff savings and 
over what period of time, what functions would be improved, how 
long would this system last, justification of what the actual 
savings would be, etc. After further discussion, it was 

RECOMMENDED 

THAT the matter be deferred pending a further more detailed 
report from the Director of Finance as discussed. 


The meeting adjourned at approximately 5:30 p.m. 


FOK COUNCIL KTiOn SEE PAG£(S)..'f'S.^/.i£ 


CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 
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A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, March 20, 1979, in the Council Chamber, 
commencing at 2:00 p.m. 

PRESENT ; Mayor Volrich 

Aldermen Bellamy, Boyce, Ford, Gerard, 
Harcourt, Kennedy, Little, 
Marzari, Puil and Rankin 

CLERK TO THE COUNCIL; R. Henry 


PRAYER 

The proceedings in the Council Chamber were opened with 
prayer, offered by the Civic Chaplain, the Reverend D.N. Moffat 
of Trinity Baptist Church, Vancouver. 


ACKNOWLEDGMENT 

The Mayor acknowledged the presence in the Council Chamber 
of students from the Employment Orientation for Women Class at 
King Edward Campus, Vancouver Community College, under the 
direction of their instructor, Mrs. Kathy Lillie. Also present 
were Aldermen McMath, Percival-Smith and Mr. Morris - Municipal 

Clerk - Richmond. 

'IN CAMERA' MEETING 

The Council was advised there were matters to be considered 
'In Camera' later in the day. 


ADOPTION OF MINUTES 

MOVED by Aid. Bellamy 
SECONDED by Aid. Ford 

THAT the Minutes of the Regular Council Meeting of March 13, 
1979, with the exception of the 'In Camera' portion, be approved. 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Boyce 
SECONDED by Aid. Gerard 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Volrich in the Chair. 

- CARRIED UNANIMOUSLY 


COMMUNICATIONS OR PETITIONS 

1. Subdivision Application 
6476 Adera Street 


Council noted a request from the South Granville Property 
Owners ' Association opposing a sub-division application for 
6476 Adera Street, and requesting to address Council on this matter. 

It was also noted that the Director of Planning anticipates 
a report to Council on April 3, 1979. 

MOVED by Aid. Boyce, 

THAT the delegation request from the South Granville Property 
Owners ' Association be approved and the representation be heard 
when the Director of Planning 's report is before Council on 
April 3, 1979. 

- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIONS (Cont'd) 


2. Grant Request to the 
B.C. Heritage Trust 

Council noted the following letter from the Heritage 
Advisory Committee: 

"At a special meeting of the Heritage Committee, 
March 12th, it was decided to request funding up 
to a maximum amount of $6,500.00 from the B.C. 
Heritage Trust Fund for the purpose of completing 
the inventory of City buildings begun under a 
similar grant last summer. 

Therefore, the Heritage Advisory Committee 
respectfully requests that Council support a 
request to the B.C. Heritage Trust for a grant in 
the sum of $6,500.00 for this project." 


MOVED by Aid. Marzari 

THAT Council support a request by the Heritage Advisory 
Committee to B.C. Heritage Trust for a grant in the sum of 
$6,500.00 to complete the inventory of City buildings begun 
under a similar grant last summer. 

- CARRIED UNANIMOUSLY 


3 . Transit Concerns 

MOVED by Aid. Harcourt 

THAT a communication from the Vancouver City Planning 
Commission dated Mirch 14, 1979, on Transit Concerns, be referred 
to the Standing Committee on Transportation for consideration of 
the policy matters contained in this letter, in conjunction with 
a report from the City Manager on the technical aspects raised 
in the communication: 

FURTHER THAT Mr. Spaeth and Mr. Ward of the Urban Transit 
Authority be requested to be present at the Committee meeting 
at that time, to provide ihput into the discussion. 

- CARRIED UNANIMOUSLY 


CITY MANAGER'S REPORTS 

A. MANAGER'S GENERAL REPORT 
MARCH 16, 1979 


Works & Utility Matters 
(March 16, 1979) 


The Council considered this report which contains four 
clauses identified as follows: 

CI. 1: CP. Rail Right-of-Way Kitsilano Point 

CI. 2: Sewer Separation on Private Property - 746, 780, 

810-20 and 850 S.W. Marine Drive 
CI. 3: Tender - Supply and Delivery of 6", 8", 12", 18" 

and 24" Water and Sewer Pipe 
CI. 4: New Right-of-Way Agreement with B.C. Hydro - 

False Creek, Area 6, Phase II 

Clauses 1-4 inclusive 

MOVED by Aid. Gerard 

THAT the recommendations of the City Manager, as contained 
in clauses 1, 2, 3 and 4 of this report, be approved. 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S REPORTS (Cont'd) 


Building & Planning Matters 
(March 16, 1979) 


Development Permit Application 

3445 Point Grey Road 

(Clause 1) 


MOVED by Aid, Puil 

THAT this clause in the City Manager's report, be received 
for information. 

- CARRIED UNANIMOUSLY 


Licenses & Claims Matters 
(March 16, 1979) 


Legal Expenses - Detectives 
Blythe and Stevens. 
(Clause 1) 


MOVED by Aid. Rankin 

THAT consideration of this clause be deferred to the next 
meeting of Council pending a statement from the Mayor as to the 
particular circumstances surrounding this case. 

- CARRIED UNANIMOUSLY 

During discussion of this clause, it was requested 
that in similar cases the Mayor, as Chairman of the 
Police Board, provide a statement of the circumstances 
surrounding each case. The Mayor so agreed. 


Fire & Traffic Matters 
(March 16, 1979) 


Freebus 
(Clause 1) 

MOVED by Aid. Kennedy 

THAT the City apply to the Province for demonstration project 
funding for FreeBus and approve $85,500 from the 1979 Operating 
Budget for City participation in half the cost. 

- CARRIED 

(Aid. Boyce, Little, Marzari opposed. 


MOVED by Aid. Marzari (in amendment) 

THAT the City fund the FreeBus for a two-month period 
pending a report from the City Engineer on the up-to-date 
statistics relating to this service. 

- LOST 

(Aid. Bellamy, Ford, Gerard, Harcourt, Kennedy, 

Little, Puil, Rankin and the Mayor opposed) 

The amendment having lost, the motion of Alderman Kennedy 
was put and carried. 
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CITY MANAGER'S REPORTS (Cont'd) 

Finance Matters 
(March 16, 1979) 

The Council considered this report which contains five 
clauses identified as follows: 

CI. 1: Adjustment of 1978 Real Property Taxes - 
3 Vets Ltd. 

CI. 2: Streets and Lanes for St. Paul's Hospital Expansion 
CI. 3: Investment Matters (Various Funds) January, 1979 
CI. 4: Vancouver Museum and Planetarium Association 

Contract Renewal 
Cl. 5: Metric Conversion of Mapping 

Adjustment of 1978 Real Property 

Taxes - 3 Vets Ltd., 

(Clause 1) 

MOVED by Aid. Puil 

THAT this clause in the report of the City Manager, be 
received for information. 

- CARRIED UNANIMOUSLY 

Streets and Lanes for 

St. Paul's Hospital Expansion 

(Clause 2) 

MOVED by Aid. Rankin 

THAT the City convey the required street and lane to the 
Sisters of Charity with respect to the expansion of St. Paul's 
Hospital, in reliance on the letters received from the parties 
involved. 

- CARRIED 

(Aid. Boyce, Ford and Marzari opposed) 

Investment Matters (Various 
Funds) January 1979. 
(Clause 3) 

MOVED by Aid. Puil 

THAT the recommendation of the City Manager, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 


Vancouver Museum and Planetarium 
Association Contract Renewal 
(Clause 4) 

MOVED by Aid. Little 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 


Metric Conversion of Mapping 
(Clause 5) 

The City Engineer and Mr. T. Mulder, Assistant City Engineer 
reviewed this report for the information of Council. 

MOVED by Aid. Puil 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 

- CARRIED 


(Aid. Boyce and Kennedy opposed) 
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DELEGATIONS 

1 . The Dance Machine 
887 Seymour Street 

Council, on March 6, 1979, resolved that the operator of the 
Dance Machine be advised that Council will proceed with the show 
cause hearing on this cabaret on March 20, 1979. 

Mr. Bob Dunn, representing the operator, spoke in support 
of the i. 3'. ance of a business licence to his client, and suggested 
that Council :::onsider passing a by-law prohibiting dancing in 
cabarets after 2:00 a.m. He also referred to the fact that 
various other clubs remain open after 2:00 a.m. 

Sgt. Wellman, in charge of the police team for the area, 
indicated that since the police report of December 20, 1978, 
which was before Council this day, there has been no dramatic 
change in the operation of this club. The social behaviour of 
the clients in this club, and certain others in the vicinity, 
is still an immense problem for the police department who encounter 
problems with clients almost every night and, in addition, receive 
complaints from Granville Merchants Association with respect to 
vandalism . 

During discussion it was noted that, although the operator 
of the Dance Machine has applied for a business licence for 
his club, it has not yet been issued. 

MOVED by Aid. Rankin 

THAT the Director of Permits and Licences be instructed to 
not issue a business licence for 1979 to the operator of the 
Dance Machine, 887 Seymour Street; 

FURTHER THAT the Liquor Control Board be advised of this 

fact. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Rankin 

THAT, should the operator continue to operate his club 
without a business licence, the Director of Legal Services be 
authorized to proceed with an application for an injunction to 
have this club closed down forthwith, without the need to report 
back to Council on this matter. 

FURTHER THAT the Director of Legal Services be also 
empowered to provide all necessary undertakings to the Court. 

- CARRIED UNANIMOUSLY 

2. Heroin Addiction and 
Treatment Facilities 

Council, on March 13, 1979, deferred consideration of the 
City Manager's report of February 27th and March 6, 1979, on the 
Heroin Addiction and Treatment Facilities to permit a delegation 
from the Chairman of the Alcohol and Drug Commission. 

Mr. Hoskin, Chairman of the Alcohol and Drug Commission 
circulated a brief and addressed Council on this matter. He 
outlined the services which would be provided at these treatment 
centres. He also claimed that City Council was exercising a 
form of discrimination by suggesting that there be an amendment 
to the Zoning and Dvelopment By-law to make these uses conditional 
within C-1, C-2, C-2B, C-3A, MC-1, M-1 and M-2 districts of the 
Zoning and Development By-law. He suggested that permission could 
be given to the organization to operate its treatment facilities 
in various areas of the City on a one-year's trial basis and, 
if there were any problems with any of the locations, the organization 
would undertake to relocate. 


Cont 'd . 
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DELEGATIONS (Cont'd) 

Heroin Addiction and 
Treatment Facilities (Cont'd) 

His Honour, Judge Bewley, Legal Consultant to the Commission 
reiterated Mr. Hoskin's statements and stated he was impressed 
by the Commission's plans and its responsibilities. 

Mrs. Banner, a member of the Victoria Drive Citizens Assoc- 
iation filed a brief and addressed Council opposing a proposal 
to locate a treatment centre at 7155 Victoria Drive. She stated 
that the centre conflicts with residential uses or neighbourhood 
commercial areas adjacent to residential uses. The Association 
considers that areas adjacent to hospitals or industrial areas 
would be more suitable for this type of facility. 

MOVED by Aid. Bellamy 

THAT the report of the City Manager, dated February 27, 197 9 
on Heroin Addiction and Treatment Facilities, be received for 
information; 

FURTHER THAT the application by the Director of Planning 
to amend the C-1, C-2, C-2B, C-3A, MC-1, M-1 and M-2 Districts 
of Zoning and Development By-law No. 3 575, be referred direct 
to Public Hearing. 

- CARRIED 

(Aid. Kennedy and Puil opposed) 


The Council recessed at 4:45 p.m. and 
reconvened in the Council Chamber at 
4:55 p.m. with the same members present. 


DELEGATIONS (Cont'd) 


3. Revisions to Townhouse Guidelines 

for RT-2 and RT-2A District Schedules 

Before Council this day was a report of the Standing 
Committee on Planning and Development on meetings held on 
February 15th, 22nd and March 8th 1979, on Revisions to Townhouse 
Guidelines for RT-2 and RT-2A District Schedules. The report 
concluded with the following recommendations: 

A. That the guidelines for townhouse (and apartment) 
development in the RT-2 and RT-2A zoned areas 

be approved . 

B. That the Director of Planning monitor the results 
of the guidelines and report back in one year 
with an assessment of their effectiveness. 

Council, on March 13, 197 9, had agreed to hear delegations 
on this matter when the report of the Committee was before it. 

The following addressed Council: 

Mr. D. Matheson - spoke to his brief which was circulated to 
Council, supporting the recommendations of the Committee with 
particular reference to the Kitsilano area. 

Mr. E. Ratsoy - also filed a brief supporting the recommendations 
of the Committee, with particular reference to the Kitsilano area. 

Mr. P. Lattey - addressed Council in support of the Committee's 
recommendations . 

MOVED by Aid. Harcourt 

THAT the recommendations of the Committee, as contained in 
its report dated February 15th, 22nd and March 8th, 1979, be 
approved . 

- CARRIED 

(Aid. Boyce opposed) 
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CITY MANAGER'S REPORTS (Cont'd) 


Personnel Matters 
(March 16, 1979) 


Business Orientation Program 
(Clause 1) 


MOVED by Aid. Kennedy 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 

-CARRIED UNANIMOUSLY 


Property Matters 
(March 16, 1979) 

The Council considered this report which contains seven 
clauses identified as follows: 


CI. 

1: 

CI. 

2: 

CI. 

3 : 

CI. 

4: 

CI. 

5: 

CI. 

6: 

CI. 

7: 


Demolitions - 2849, 2875 and 2881 St. George 
Street (Kivan Boys and Girls Club) 
Development of City-owned Property - N/E Corner 
Dunsmuir and Richards Streets 

Lease - 555 West 6th Avenue (Westquip Diesel Sales) 
Policy re Taxes on Leasing City-owned Lands 
Option to Purchase - N/S Wall Street between 
Cambridge and Trinity Streets 

Rental Review and Consent to Assignment - City 
Land - E/S Glen Drive South of William Street 
Sale of City Property - North of 2nd Avenue 
between Lakewood and Templeton Drives 


Clauses 1-7 inclusive 


MOVED by Aid. Puil 

THAT Clause 1 be received for information and the recommend- 
ations of the City Manager, as contained in clauses 2, 3, 4, 5, 6 
and 7 be approved. 


- CARRIED UNANIMOUSLY 


B. Manager's Report 
(March 13, 1979) 


Proposed R.C.M.P. Expansion 
and Redevelopment 

MOVED by Aid. Kennedy 

THAT consideration of this report be referred to the Planning 
and Development Committee for further study and report to Council. 


- CARRIED UNANIMOUSLY 


C. Manager's Report 
(March 16, 1979) 

Name Tags for Members of 
Vancouver Police Department 

MOVED by Aid. Gerard 

THAT the recommendation of 
in this report, be approved. 


the City Manager, as contained 

- CARRIED UNANIMOUSLY 
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Board of Administration, January 8, 1971 .... (BUILDING - 1) 


BUILDING AND PLANNING MATTERS 

RECOMMENDATIONS 

1. Urban Renewal Scheme No. 6 
(Second Narrows Bridge Area) 

The Director of Planning reports as follows: 

"Urban Renewal Scheme 6 now being implemented, will provide 
approximately 7 acres of new industrial sites by the acquisition 
and clearance of certain privately-owned lands. City lands, and 
streets and lanes, and will include improvements to City services 
and streets. 

The Urban Renewal Co-Ordinating Committee on November 25, 1970, 
endorsed a proposal for an exchange of lands, whereby the Urban 
Renewal Partnership would transfer Lots 1 and 2, Block H, D.L. 
HT (approximately 13,865 sq.ft.) and a portion of Trinity Street 
(approximately 1,2 80 sq.ft.) to the Provincial Department of 
Highways for landscaping of the highway embankments. In exchange, 
the Provincial Department of Highways would transfer a portion 
of Skeena Street (approximately 6,912 sq.ft.) to the Urban Renewal 
Partnership for addition to the planned industrial sites which 
are to be marketed in 19 71. 

It is Recommended, therefore, that the City endorse the exchange 
of lands as described in this report and request the Senior 
Governments to give formal confirmation of their approval." 

Your Board RECOMMENDS the foregoing recommendations of the Director 
of Planning be adopted. 

(A plan showing the lands concerned is circulated for Council's 
information . ) 

2. False Creek Consultants - 
Terms of Reference 


The Director of Planning reports as follows: 

"At its meeting on November 17, 1970, Council approved the ap- 
pointment of a group of consultants headed by Thompson, Berwick, 
Pratt & Partners to: 

(a) extend the work of the Policy Plan as a framework within 
which the development of the City lands between Burrard 
and Cambie can be carried out 

(b) prepare the Development Plan for the City-owned land 
between Burrard and Cambie Streets 

(c) prepare detailed material including bidding documents for 
the first stage of City development between Willow and 
Alder Streets 

The Director of Planning was also to report on the terms of 
reference and fee structure for the study. 

Discussions have been held with members of the firms involved and 
it seems appropriate to break the work down into two stages so 
that the terms of reference for the complete study can be more 
precisely drawn, and the estimate of cost more closely prepared. 


cont'd 
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I. Report of Standing Committee 
on Community Services, 
March 8, 1979 

The Council considered this report which contains eight 
clauses identified as follows: 


CI. 

1: 

CI. 

2: 

CI. 

3: 

CI. 

4: 

CI. 

5: 

CI. 

6: 

CI. 

7: 

CI. 

8: 


Nursing Home Facilities in the City of Vancouver 
Extension of hours - Burrard Hotel 'Pub' 
Progress Report - Hotel Vancouver Upgrading 
Family and Juvenile Court Committee 
Balmoral Hotel, 159 East Hastings Street 
Request for Endorsement of an Application to 
Health & Welfare Canada for Research Project 
Liquor Store at Hastings and Main Streets 
Rooming House at 634 East Georgia Street 


Clauses 1-8 inclusive 

MOVED by Aid. Rankin 

THAT the recommendations of the Committee, as contained in 
clauses 1, 2, 3, 4, 5, 6, 7 and 8, be approved. 

- CARRIED UNANIMOUSLY 


II. Part Report of Standing Committee 
on Planning and Development, 
March 8, 19 79 


The Council considered this report which contains two 
clauses identified as follows: 

CI. 1: Airport Planning Process 
Cl. 2: Liaison Aldermen to Various L.I. P. and 
N.I. P. Committees 


Airport Planning Process 
(Clause 1) 


During consideration of this clause Council noted a letter 
dated March 14, 1979, from the Vancouver City Planning Commission 
respectfully requesting that Council recommend the Vancouver City 
Planning Commission as one of the participants in the Committee 
suggested in recommendation A of the Committee. 

MOVED by Aid. Harcourt 

THAT the following recommendations of the iCommittee be 
approved . 

A. That the Mayor and the Chairman and the Vice- 
chairman of the Standing Committee on Planning 
and Development meet directly with the Federal 
Minister of Transport and with other interested 
ministries, organizations, and governments, 
including: the Provincial Ministers of 
Transportation and Municipal Affairs, the Council 
of Richmond, the G.V.R.D. Board, and the Community 
Forum on Airport Development. 

B. That the purpose of such a meeting be to agree to 
a procedure for airport planning consultation 
consistent with the objectives outlined above. 


- (amended) 

Cont'd. 
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STANDING COMMITTEE REPORTS (Cont'd) 

Standing Committee on 

P lanning & Development (Cont'd) 

Airport Planning Process 
(Clause 1) (Cont'd) 

MOVED by Aid. Ford (in amendment) 

THAT the Vancouver City Planning Commission be included in 
the group suggested by the Committee. 

- CARRIED 

(Aid. Boyce, Gerard, Harcourt, Puil and the Mayor opposed) 

The amendment having carried the motion of Alderman Harcourt, 
as amended and reading as follows was put and CARRIED UNANIMOUSLY. 

"THAT the following recommendations of the Committee 
be approved: 

A. That the Mayor and the Chairman and the Vice- 
Chairman of the Standing Committee on Planning 
and Development meet directly with the Federal 
Minister of Transport and with other interested 
ministries, organizations and governments, 
including: the Provincial Ministers of Transport- 
ation and Municipal Affairs, the Council of 
Richmond, the G.V.R.D. Board, the Community Forum 
on Airport Development and the Vancouver City 
Planning Commission . 

B. That the purpose of such a meeting be to agree 
to a procedure for airport planning consultation 
consistent with the objectives outlined above." 

Underlining denotes amendment 


Liaison Aldermen to Various 
L.I. P. and N.I. P. Committees 
(Clause 2) 


During consideration of this clause. Council noted a request 
from the Oppenheimer Area Planning Committee that Alderman 
Ford be named as Liaison Alderman for their area. 

MOVED by Aid. Harcourt 

THAT the recommendation of the Committee as contained in 
this clause be approved; 

FURTHER THAT the letter from the Oppenheimer Area Planning 
Committee be referred to the Planning and Development Committee 
for consideration. 

- CARRIED UNANIMOUSLY 
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STANDING COMMITTEE REPORTS (Cont'd) 

III. Report of Standing Coitmiittee 
on Transportation, 
March 8, 19 79 


The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Request for Pedestrian Actuated Signal - 
Intersection of Eraser and 20th Avenue 

CI. 2: Cancellation of Exclusive Bus Lane on 
Seymour Street 

Cl. 3: Champlain Heights Transit Changes 


Clauses 1 and 2 

MOVED by Aid. Bellamy 

THAT the recommendations of the Committee as contained in 
clauses 1 and 2 of this report, be approved. 

- CARRIED UNANIMOUSLY 


Champlain Heights Transit Changes 
(Clause 3) 


MOVED by Aid. Bellamy 

THAT the recommendation of the Committee as contained in 
this clause be approved; 

FURTHER THAT copies of the Committee's recommendation be 
forwarded to the G.V.R.D. and Burnaby Council for information. 

- CARRIED 

(Aid. Kennedy, Little and the Mayor opposed) 


IV. Report of Standing Committee 
on Finance & Administration, 
March 8, 1979 

The Council considered this report which contains six 
clauses identified as follows: 

Vancouver Public Aquarium Association - 
Grant Request 

Health Department Lifestyle Project - Update 
Employee Fringe Benefit Plans 
Departmental Reorganization - Permits and 
Licenses Department 

Council Members' Travel Expense & Mayor's Fund 
Policies and Regulations 

1981 World Cross-Country Championship for Vancouver 
B.C. Track & Field Association - Reception 


Cl. 

1: 

Cl. 

2: 

Cl. 

3: 

Cl. 

4: 

Cl. 

5: 

Cl. 

6: 


Clauses 1-4 inclusive 

MOVED by Aid. Little 

THAT clause 1 be received for information and the recommend- 
ations of the Committee as contained in clauses 2, 3 and 4 be 
approved. _ CARRIED UNANIMOUSLY 

Council Members' Travel Expenses 

& Mayor's Fund Policies and Regulations 

(Clause 5) 

MOVED by Aid. Gerard 

THAT further consideration of this report be deferred. 

- CARRIED UNANIMOUSLY 


Cont *d . . . 
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STANDING COMMITTEE REPORTS (Cont'd) 

Finance and Administration 
(March 8, 1979) (Cont'd) 

1981 World Cross-country Championship 
for Vancouver - B.C. Track & Field 
Association - Reception 
(Clause 6) 


MOVED by Aid. Little 

THAT the recommendation of the Committee, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 


V. Part Report of Standing Committee 
on Finance and Administration, 
March 15, 1979 


The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Park Board Departmental Review and 5% Budget 
Reduction 

CI. 2: Stanley Park Seawall Pedestrian/Cycle Path 
CI. 3: International Federation for Housing and 

Planning Congress, Goteborg, Sweden - May 14th 

to 19th, 1979 


Park Board Departmental Review 
and 5% Budget Reduction 
(Clause 1) 


MOVED by Aid. Puil 

THAT the recommendation of the Committee, as contained in 
clause 1 of this report, be approved. 

- CARRIED UNANIMOUSLY 


Stanley Park Seawall Pedestrian 
Cycle Path 

(Clause 2) 


MOVED by Aid. Puil 

THAT the recommendations of the Committee, as contained in 
clause 2 of this report, be approved. 

- CARRIED 

(Aid. Kennedy opposed) 


International Federation for Housing 
and Planning - Congress in Goteborg, 
Sweden, May 14 to 19, 1979 
(Clause 3) 


MOVED by Aid. Marzari 

THAT the City contribute $5,000 towards the cost of a 
supporting exhibit and possible travel and accommodation expenses 
for one member of Strathcona community at the International 
Federation of Housing and Planning, International Congress, 
Goteborg, Sweden - May 14 - 19, 1979. 

- LOST 

(Aid. Bellamy, Gerard, Kennedy, Little, 
Puil and the Mayor opposed. 

Cont 'd . . . 
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STANDING COMMITTEE REPORTS (Cont'd) 

Finance & Administration 
(March 15, 1979) (Cont'd) 


International Federation for 

Housing and Planning - Goteborg (Cont'd ) 

MOVED by Aid. Ford 

THAT the City contribute $3,500 towards the cost of a 
supporting exhibit and possible travel and acconunodation expenses 
for one member of Strathcona community at the International 
Federation of Housing and Planning, International Congress, 
Goteborg, Sweden - May 14 - 19, 1979. 

- LOST 

(Aid. Bellamy, Gerard, Kennedy, Little, 
Puil and the Mayor opposed) 

No further action was taken. 


G.V.R.D. Matters 

There were no matters to be considered in preparation for 
the G.V.R.D. Meeting to be held on Wednesday, March 21, 1979. 


RISE FROM COMMITTEE OF THE WHOLE 

MOVED by Aid. Bellamy 

THAT the Committee of the Whole rise and report 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Bellamy 
SECONDED by Aid. Ford 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


BY-LAWS 


1. A BY-LAW ENACTED PURSUANT TO SECTION 

8(1) (g) OF THE URBAN TRANSIT AUTHORITY 
ACT, REQUESTING THAT THE URBAN TRANSIT 
AUTHORITY OF BRITISH COLUMBIA ENTER 
INTO AN AGREEMENT WITH THE CITY OF 
VANCOUVER TO SHARE THE COST OF THE 
FREEBUS DEMONSTRATION PROJECT. 


MOVED by Aid. Harcourt 
SECONDED by Aid. Rankin 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Harcourt 
SECONDED by Aid. Rankin 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 


- CARRIED UNANIMOUSLY 
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BY-LAWS (Cont'd) 

2. A BY-LAW TO AMEND BY-LAW No. 2193 

BEING THE FIRE BY-LAW. (Transport of Explosive ) 

MOVED by Aid. Bellamy 
SECONDED by Aid. Kennedy 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments , it was 

MOVED by Aid. Bellamy 
SECONDED by Aid. Kennedy 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


NOTICE OF MOTION 


1. The following Notice of Motion was submitted by 
Alderman Little, Seconded by Aid. Bellamy and 
recognized by the Chair. 

Procedure By-law Amendment 

MOVED by Aid. Little, 
SECONDED by Aid. Bellamy 

THAT WHEREAS the Council Procedure By-law now provides 
that no member shall use offensive words in or against the 
Council or any member thereof; 

AND WHEREAS offensive words are used in Council meetings 
both against the Council and against members thereof; 

AND WHEREAS the respect for Council and its integrity is 
challenged ; 

THEREFORE BE IT RESOLVED THAT Section 20 of Procedure By-law 
No. 3792 be amended to provide additionally as follows: 

"If and when the Presiding Officer requests a member 
of Council to apologize for what is, in his opinion, 
an offence against either a member of Council or the 
Council itself and the Presiding Officer fails to 
receive such apology in Council meeting, he may then 
• name ' the member . 

On a member being named, the City Clerk shall minute 
the name of the offending member, together with a 
brief statement of the infraction. 


(Notice) 
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NOTICE OF MOTION (Cont'd) 


2. The following Notice of Motion was submitted by 
Alderman Little, Seconded by Aid. Gerard and 
recognized by the Chair. 

Filling of Vacancies 

MOVED by Aid. Little 
SECONDED by Aid. Gerard 

THAT vacancies occurring in regular staff positions not 
be filled automatically by Department Heads but first be 
reviewed for report to the City Manager to: 

(a) Justify the continuing need, 

(b) Consider whether some organizational change is indicated: 
the Manager to take appropriate action thereafter. 


(Notice) 


ENQUIRIES AND OTHER MATTERS 


Highland Restaurant 

Alderman Bellamy referred to the fact that this 

matter was due to be reported to 
Council 'In Camera' in the near 
future. Mr. Mulberry undertook 
to discuss this matter with the 
Director of Legal Services on his 
return from vacation, for report 
to Council at the next meeting. 


Representation from the 
Park Board on Council 
Committee on the Arts. 

Alderman Boyce referred to a request from the Park 

Board that it be represented on the 
Council Committee on the Arts, and 
requested the status of this request. 
The Mayor advised it will be discussed 
at the next meeting of the Arts 
Committee on Friday, March 23, 1979. 


Integrated Committee of 
Council, School Board 
and Park Board . 


Alderman Boyce enquired re the status of the Park 

Board's request that the Integrated 
Committee of Council, School Board 
and Park Board be reinstated. 
The Mayor indicated that he is 
currently considering this matter 
for report to Council. 
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ENQUIRIES & OTHER MATTERS (Cont'd) 


Smoking in Public Places 
Alderman Boyce 


referred to the prevalence of 
smoking in public places, especially 
hospital and doctors waiting rooms 
and requested that the Health 
Department look into current by-laws 
prohibiting smoking in public places 
for report back. 

The Mayor indicated he would discuss 
this matter with the City Manager. 


Cost of Possible 
Injunction against the 
Dance Machine 

Alderman Gerard 


enquired the cost to the City if it 
were to proceed with obtaining an 
injunction against the Dance Machine, 
Mr. Mulberry indicated that the 
cost would be minimal. 


***** 


The Council recessed at 6:05 p.m. 


***** 


The foregoing are Minutes of the Regular Council Meeting 
of March 20, 1979, adopted by Council on April 3, 1979. 
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CITY OF VANCOUVER 
SPECIAL COUNCIL - MARCH 22, 1979 
PUBLIC HEARING 

A Special Meeting of the Council of the City of Vancouver was 
held on Thursday, March 22, 1979, at 7:30 p.m., in the Council 
Chamber, third floor. City Hall, for the purpose of holding a Public 
Hearing to amend the Zoning and Development By-law and the False 
Creek Area Development Plan By-law. 

PRESENT ; Deputy Mayor Puil 

Aldermen Boyce, Ford, Little, 
Marzari and Rankin 

ABSENT: Mayor Volrich 

Alderman Bellamy 
Alderman Gerard 
Alderman Harcourt 
Alderman Kennedy 

CLERK TO THE COUNCIL ; H. Dickson 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Boyce, 
SECONDED by Aid. Ford, 

THAT thi.s Council resolve itself into Committee of the Whole, 
Deputy Mayor Puil in the Chair, to consider proposed amendments 
to the Zoning and Development By-law and the False Creek Area 
Development Plan By-law. 

- CARRIED UNANIMOUSLY 

To aid the public present for the hearing, the Clerk read 
from the agenda that the Council had before it. 

1. Re zoning - S/E Corner of 16th Avenue 
and Burrard Street 


An application was received from Mr. G. Elmitt, of G. Elmitt 
Construction Ltd. to rezone Lot 1, Block 488, D.L. 526, Plan 4502 
being the southeast corner of 16th Avenue and Burrard Street. 

From: RS-4 One Family Dwelling District 

To: CD-I Comprehensive Development District 

(a) The proposed CD-I By-law would restrict the form of development 
as follows: 

Uses : - A maximum of 4 detached one-family dwellings; 

Accessory uses customarily ancillary to the above (includ- 
ing off-street parking); 

subject to such conditions as Council may by resolution prescribe. 


F.S.R. Not to exceed 0.5 

The following shall be included in the computation of floor 
space ratio: 

(a) all floors of all buildings including accessory 
buildings, both above and below ground level, to 
be measured to the extreme outer limits of the 
building; 

(b) stairways, fire escapes, elevator shafts and other 
features which the Director of Planning considers 
similar, to be measured by their gross cross- 
sectional areas and included in the measurements 
for each floor at which they are located. 

cont'd 
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Rezoning - S/E Corner of 16th Avenue 
and Burrard Street (cont ' d ) 


The following shall be excluded 1n the computation of floor 
space ratio: 

(a) balconies, canopies, sundecks, swimming pools and 
other features which the Director of Planning con- 
siders similar, to a maximum total area of 8 per 
cent of the permitted floor area; 

(b) patios and roof gardens, provided that the Director 
of Planning first approves the design of sunroofs 
and walls; 

(c) parking areas, the floors of which are at or below 
the highest point of the finished grade around the 
building. 


Coverage : The maximum site coverage for buildings shall be 38% of 
the site area. 

Site coverage for buildings shall be based on the pro- 
jected area of the outside of the outermost walls of 
all buildings and includes carports, but excludes steps, 
eaves, cantilevered balconies and sundecks. 

Height : The maximum height of any building shall be the lesser of 

26 ft. (7.925 m) or two storeys. 

Yards : The following yards shall be provided: 

(a) a minimum of 24 ft. (7.315 m) measured from the 
property line along West 16th Avenue; 

(b) a minimum of 5.5 ft. (1.676 m) measured from the 
property line along Burrard Street; 

(c) a minimum of 5.5 ft. (1.676 m) measured from the 
westerly property line; 

(d) a minimum of 33 ft. (10 058 m) measured from the 
centre line of the lane to the south. 


Off-street parking spaces shall be provided and maintained 
in accordance with Section 12 of Zoning and Development 
By-law No. 3575 with a minimum of two off-street parking 
spaces provided for each dwelling unit. 

And subject to the following conditions: 

1. That the detailed scheme of development in a Development 
Permit Application be first approved by the Director of 
Planning following advice from the Urban Design Panel, 
having due regard to the overall design and its relation- 
ship to adjacent development, provision and maintenance 
of landscaping, vehicular ingress and egress, off-street 
parking, garbage collection and provision of useable open 
space. 

2. That the form of development is not to be materially 
different from the plans prepared by P. A. Grant, Architect, 
dated July 11, 1978, and stamped "Received, City Planning 
Department, July 13, 1978". 

3. Should the above conditions not be complied with by the 
owner within 120 days from the date of the Public Hearing, 
then any approval granted at the Public Hearing shall 
expire. 


Off-street 
Parking: 


cont ' d 
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Board of Administration, January 8, 1971 .... (BUILDING - 2) 

Clause 2 continued 

The following proposal therefore, is on an interim agreement for 
the first stage of the work to be carried out up to the end of 
February 1971. At that time, a progress report will be presented, 
and also a report on the completion of the work, up to the stage 
of bidding documents, including the total cost and any special 
consultants required. 

The terms of reference for the first stage of the study should 
be as follows: 

A. THE CONSULTANTS 

The principal consultants are Thompson, Berwick, Pratt & 
Partners. The other consultants for the first part of the 
work - Community Planning Consultants, The Environmental 
Analysis Group, Centre for Environmental Structure, Macaulay, 
Nicolls, Maitland & Co. Ltd. - shall be sub-consultants to 
Thompson, Berwick, Pratt & Partners. Other specialist 
consultants may be brought in for limited periods at the 
discretion of the Director of Planning. 

B. THE DIRECTOR OF PLANNING 

The consultants will report to the Director of Planning who 
will be responsible for co-ordinating the work of the con- 
sultants and related City Departments, and consultants 
working for the City in other areas. He will also be re- 
sponsible for ensuring that the work is carried out in 
accordance with the terms of reference and within the funds 
appropriated . 

C. THE WORK 

The preliminary phase of the work will consist of the 
assembly of information and data including work already 
carried out by the City and other organizations, the design 
of the complete study and a critical path control procedure 
and establishing a liaison with other groups and individuals 
carrying out related work. A start will be made on part of 
the detailed work during this phase, but the main purpose 
is to establish a framework for the full study, its cost 
and its timing. 

D. FEES 

Fees will be charged by the various firms in accordance with 
the daily or hourly rate schedule of the Architectural 
Institute of British Columbia. Expenses will be in addition 
to these daily rates, and all firms will submit their 
accounts through Thompson, Berwick, Pratt & Partners. 

E. SITE OFFICE 

A site office will be organized as near as possible to the 
area of the work, and as much as possible the individual 
members of firms will carry out their part of the work in 
the site office. A monthly rental of approximately $400 
is anticipated and is chargeable as an expense. Furniture 
rental, telephones, heating and other incidental expenses 
will also be permitted. The consultants will submit detailed 
accounts monthly to the Director of Planning who will be 
responsible for checking that the work has been carried 
out and expenses incurred, and for authorizing payment. 


cont ' d 
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Rezoning - S/E Corner of 16th Avenue 
and Burrard Street (cont'd) 


(c) 


(b) 


Any consequential amendments. 

Amend the Sign By-law No. 4810 to establish sign regulations 
for the newly established CD-I By-law. 


Mr. Ray Spaxman, the Director of Planning, reviewed the appli- 
cation and gave a verbal description of the physical characteristics 
and nature of the Shaughnessy neighbourhood and expanded on his 
reasons for opposing the application as contained in his memorandum 
dated March 20, 1979, copies of which were distributed to Council 
(on file in City Clerk's office). 

Mr. Spaxman advised that if approved, the development would 
establish a precedent that, if followed, would alter considerably 
the Shaughnessy residential neighbourhood which is currently under 
special study by his staff. He advised a Shaughnessy plan should 
be completed by the year's end which will set forth guidelines for 
the future of the area. The Director of Planning indicated the 
City Engineer has some concerns as the sewer system in the Shaughnessy 
area is now at its maximum capacity and any increase in density could 
have serious implications on the sewer system. 

Copies of a letter dated March 21, 1979 (on file in the City 
Clerk's Office) from Mr. A. Keith Mitchell of 1637 Cedar Crescent, 
requesting Council to permit the rezoning, were distributed to 
Council . 

The Deputy Mayor called for speakers for or against the 
application and representations were received as follows: 

Mr. G. Elmitt, applicant, spoke in favour of his development 
proposal stating the subject property is not suitable for a 
large single-family home as the site is on the fringe of 
the Shaughnessy residential neighbourhood. 

Mrs. Joyce Catliff, 4198 Angus Drive, spoke in opposition 
to the application, saying it would be "a shattering prece- 
dent" and that in view of the Planning Department's study 
of the Shaughnessy area, any development permit would be 
premature . 

Mr. Drew Bourne, 16 52 Marpole Avenue, spoke in opposition 
to the application adding that he has studied Shaughnessy 
as part of his architectural training and that the approval 
would be premature and would set a precedent. A decision 
should at least await the results of the Planning Depart- 
ment's study. 

Mr. Philip Owen, Shaughnessy Heights Property Owners 
Association, advised that his Association is not opposed to 
the application, does not feel it's approval would establish 
a precedent and suggested the subject property is not 
suitable for a single-family home. 

Ms. Marjorie Asano, 1751 Cedar Crescent, spoke in favour 
of the proposed development and complained of a Hare 
Krishna temple in her neighbourhood, which she felt is 
not suitable in a single-family area. 

MOVED by Aid. Rankin, 

THAT the application of Mr. G. Elmitt of G. Elmitt Construc- 
tion Ltd. to rezone the southeast corner of 16th Avenue and 
Burrard Street from RS-4 One Family Dwelling District to CD-I 
Comprehensive Development District be refused. 


- CARRIED UNANIMOUSLY 
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Rezoning - S/E Corner of 16th Avenue 
and Burrard Street (cont'd) 


MOVED by Aid. Little, 

THAT Council request the Director of Planning to make every 
effort to have the plan for the Shaughnessy area before Council 
by the end of this year. 

- CARRIED UNANIMOUSLY 


2. Proposed Amendment to Section 13.1 

of the Zoning and Development By-law 

An application was received from the Director of Planning to 
amend Section 13.1 of the Zoning and Development By-law to clarify 
commencement of the 12 month period which must elapse before con- 
sideration of a similar Zoning and Development By-law amendment 
where a previous application for amendment has been refused. The 
proposed By-law would not affect Council's authority to waive this 
12 month period in special instances. 

MOVED by Aid. Boyce, 

THAT the application from the Director of Planning to amend 
Section 13.1 of the Zoning and Development By-law to clarify 
commencement of the 12 month period which must elapse before con- 
sideration of a similar Zoning and Development By-law amendment 
where a previous application for amendment has been refused, be 
approved . 

- CARRIED UNANIMOUSLY 


3. False Creek, Area 6, Phase 2, 
Area Development Plan By-Law 

An application was received from the Director of Planning to 
amend the Area Development Plan By-law for False Creek, Area 6, 
Phase 2, to clarify the dwelling unit types and percentage of each 
required in Flase Creek, Area 6, Phase 2, and any consequential 
amendments . 

Mr. R. Scobie, Zoning Division of the Planning Department, 
explained the draft by-law which would accomplish this amendment, 
distributed to members of Council earlier, was incorrect and copies 
of a new Draft By-law were distributed by the City Clerk. 

MOVED by Aid. Rankin, 

THAT the application of the Director of Planning to amend 
Area Development Plan By-law No. 5019 (as amended by By-law No. 
5112) to clarify the dwelling unit types and percentage of each 
required in False Creek, Area 6, Phase 2, and any consequential 
amendments be approved . 

- CARRIED UNANIMOUSLY 
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COMMITTEE OF THE WHOLE 


MOVED by Aid. Rankin, 

THAT the Committee of the Whole rise and report. 


- CARRIED UNANIMOUSLY 


MOVED by Aid. Rankin, 
SECONDED by Aid. Boyce , 

THAT the report of the Committee of the Whole be adopted 
and the Director of Legal Services be instructed to prepare and 
bring in the necessary amendments to the Zoning and Development 
By-law and the False Creek Area Development Plan By-law. 


The Special Council adjourned at approximately 8:25 p.m. 


The foregoing are Minutes of the Special Council Meeting 
(Public Hearing) of March 22, 1979, adopted by Council 
on April 3 , 1979 . /\ 


- CARRIED UNANIMOUSLY 
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SUPPORTS DEL. 
REPORT TO COUNCIL COUNCIL MAR. 20/79 


STANDING COMMITTEE OF COUNCIL 
ON PLANNDNG AND DEVELOPMENT 


FEBRUARY IS/FflBRUARY 22/MARCH 8, 1979 


A Special Meeting of the Standing Conunitttee of Council on 
Planning and Development was held in the No. 1 Committee Room, 
Third Floor, City Hall, on Thursday, February 15, 1979 at approxi- 
mately 7:30 p.m. 


PRESENT: 

Alderman 

H. 

Boyce, Chairman 


Alderman 

M. 

Ford 


Alderman 

W. 

Kennedy 


Alderman 

G. 

Puil 

ABSENT : 

Alderman 

M. 

Harcourt 

ALSO PRESENT: 

Alderman 

D. 

Bellamy 


Alderman 

D. 

Little 


Alderman 

D. 

Marzari 

COMMITTEE CLERK: 


J. 

Thomas 


1. Revisions to Townhouse Guidelines for 
RT-2 and RT-2A District Schedules 

On August 29, 1978, in a Manager's Information Report 
to Council, the Director of Planning expressed concern at the 
substantial increase in applications for townhouses in certain 
areas of the City and stated a study would be initiated to 
review, clarify and revise the guidelines which permit town- 
houses in RT-2 and RT-2A areas. 

At the Special Meeting convened this day, the Committee 
considered a City Manager's Report dated January 17, 1979 
(circulated) , which outlined the results of the study and 
submitted the Director of Planning 's proposals for revised 
guidelines for townhouse and apartment development in RT-2 and 
RT-2A zoned areas, dealing with the following: 

1) Density 

2) Present Land Use Conditions 

3) Maximum Frontage 

4) Setback Requirements (applying to RT-2A only) 

5) Open Space 

6) Area Services 

7) Project Design and Unit Design 

8) Heritage Considerations 

Because there had not been an opportunity for staff to 
meet with applicants of recent townhouse development proposals , 
community organizations and citizens with a specific interest 
in this issue, representatives of these groups were invited to 
attend this Special Meeting of the Standing Committee and 
participate in the discussion. 
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Report to Council 

Standing Committee of Council 

on Planning and Development 

February 15, 1979 Page 2 

Clause No. 1 cont'd : 

Mr. D. Cornejo, Senic r Planner, reviewed the Manager's 
Report with the Committee and with the aid of slides, showed 
examples of existing residential buildings in six major RT-2 
and RT-2A areas, i.e. Kitsilano, Vancouver General Hospital/ 
City Hall, Mount Pleasant, Cedar Cottage, Grandview-Woodlands , 
Marpole. Mr. Cornejo explained that the situation which had 
brought about the need for revised guidelines was caused by 
two related concerns : 

the number of recent applications and inquiries 
with respect to townhouse development in RT-2 
areas which had given rise to the question of the 
impact of these projects on their neighbourhoods 
and the precedent which any approval had on future 
applications . 

- the intent of the RT-2A District, Section 1 of 
the Schedule which was to encourage the retention 
of the existing residential buildings and ensure 
that redevelopment was at a scale in keeping with 
the existing character of the neighbourhood. 
However, the interpretation and lack of clarity of the 
guidelines had caused developers to make applications 
where it was not intended to permit townhouses . 


The study findings pointed to a need to maintain the 
character, density and scale of the RT-2 and RT-2A areas through 
the redevelopment process, and to ensure that redevelopment takes 
place primarily in response to 'natural changes' (e.g. replacement 
of a burned-out house, or a house in a structurally unsound 
condition) . There was also a need to provide more certainty to 
the development permit process for applications in the RT-2 and 
RT-2A zoned areas. 

With specific reference to the RT-2 zoned areas, there was 
a need to ensure that approval of new developments did not 
preempt the conclusions and recommendations of Council-authorized 
local area planning programs. In RT-2A zoned areas, there was 
a need to ensure that the zoning and the guidelines did not provide 
any real or implied incentive to demolish and redevelop to town- 
houses, but rather clearly point to retention and rehabilitation 
(and conservation and/or infill, if appropriate) as the preferred 
form of development, consistent with the Plan and zoning intent. 

The revised guidelines clarified the following criteria 
against which townhouse proposals would be measured and minimized 
the discretionary aspects of the development permit approvals 
process without preventing creativity and innovation: 

(a) maximum n\imber of units per development 

(b) present land use conditions 

(c) maximum frontage 

(d) setback requirements 

(e) open space 

(f) area services 

(g) project design (compatibility) and unit design 
(livability ) 

(h) heritage considerations. 

The report noted that a provision to prohibit "clustering" 
recommended by the Kitsilano Citizens Planning Committee had 
not been included in the revised guidelines because it was felt 
this type of guideline would not be an equitable method of 
limiting the niimbers and location of townhouse development. 
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Report to Council 

Standing Committee of Council 

on Planning and Development 

February 15, 1979 ^^9® 3 

Clause No. 1 cont'd : 

The Chairman invited representations from those present 
and the following addressed the Committee: 

- Mr. P. Wardle, Architect , representing the Housing 
Committee of the Architectural Institute of B.C., 
advised the Institute was basically pleased with 
the revised guidelines and recognized a very real 
problem did exist. Architects were concerned with 
escalating land values with no commensurate increase 
in the selling price for the end product. Clients 
wanted to spend less money on a building and the 
architect was faced with the problem of amenity 
and livability of individual units. The Institute 
brought the following five points to the Committee's 
attention: 

1) It agreed with the creation of more rigid 
direction on the number of units per acre and 
the lessening of the hazards of discretionary 
rezoning. However, it was felt a .3 figure 
for minimum retention (Guideline 2 - Present 
Land Use Conditions) was too low and a figure 
of .4 would be more realistic. Costs were so 
high that .3 was not feasible - that figure 
would make it more realistic to tear down than 
add on. 

2) A lot of control and Design Panel emphasis is 
placed on the Development Permit process for 
new buildings. There have been a number of 
very poor conversions in Kitsilano recently and 
the ultimate end product has not reflected what 
is considered to be the Kitsilano character. 
There should be improved control over such 
conversions . 

3) The Planning Department should make available 

a set of blow-up pictures of what is perceived 
to be the character of an area because the 
interpretation of 'character' meant different 
things to different people. 

4) The City sends out a lot of letters saying 
'you should change this or that'. The City 
should be more positive about good things that 
come about and tell the architect and developer 
'Yes, this project exemplifies some of the features 
we like to have ' . 

5) When you talk about structurally unsound develop- 
ments and natural changes, it is hoped it will 
not lead people to think that by letting their 
property deteriorate, they will be permitted to 
add more units. It would be wise to monitor 

the effects of this guideline. 

Mr. Wardle advised his personal concern was reconciling 
the astronomical cost of land - $85,000 for a duplex 
lot in Kitsilano - with the development options open 
to the investor. 

Mr. Kolterhoff welcomed the guidelines as a positive 
improvement on the existing situation, and stated 
they would assist construction companies. 
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Standing Committee of Council 

on Planning and Development 

February 15, 1979 Page 4 

Clause No. 1 cont'd : 

Mr. B. Burgess, Kj tsilano resident/developer , felt 
there had been a need for more clarity for the 
development industry; there should be some flexibility 
on density. The Land Use Condition requirement of .3 
was too low. Replying to a question from a Committee 
member, Mr. Burgess agreed that raising the figure to 
.5 could result in greater demand to redevelop. 


Mr.K. Lee, Architect , discussed aspects of property 
owned by a client in the 2300 Block West 10th Avenue, 
which he felt presented a unique situation not covered 
by the guidelines. There should be some recognition 
of specific situations involving unique sites. 

Mr. E. Ratsoy, Architect , questioned the application 
of the guidelines in regard to lot size and the 
nximber of units permitted. On a certain size property, 
the developer would be forced into a triplex when a 
duplex might be more suitable. A chart (on file in the 
City Clerk's Office) was submitted comparing alternative 
bases for calculating the number of units on a site. 

Mr. Lo^an , was in agreement with the objective of 
maintaining the character of an area, but asked how 
could 'character' be determined? Kitsilano had too 
many houses with no character at all. To preserve 
that type of house or encourage poor conversion did not 
make sense and would ultimately lead to degrading the 
area. If the City was taking the initiative in 
preserving the residential character of an area, new 
traffic patterns should also be considered. Through 
streets detracted from the livability of an area and 
the type of scheme introduced in the West End should 
be considered for Kitsilano. 

Mr. D. Matheson, Realtor , questioned the philosophy 
behind the guidelines and stated it was his impression 
the City was mainly concerned with social-economic 
factors . 


Miss M. Clark , rental property owner in the City Hall 
area, advised the guidelines inhibited development in 
favour of preservation for the benefit of present 
residents of an area. She felt the guidelines did 
not assist the investor with older rental units which 
were becoming increasingly uneconomic to operate. The 
Chairman requested that Miss Clark submit a brief 
setting out her concerns in this regard. 

Mr. T. Oliver, Kitsilano resident and infill developer , 
pointed out it was possible to change the character of 
an area on an outright basis by demolishing a fine old 
house and building a duplex. The guidelines implied 
that townhouses were bad and box-duplexes were good. 

Mrs. M. Kolterhoff and Mr. J. Sproule , also discussed 
aspects of the guidelines with the Committee . 


The Director of Planning advised it was intended the effect 
of the revised guidelines would be carefully monitored and a 
drift to undesirable box-duplexes in outright use situations 
would be identified and remedied. 

The Committee AGREED a decision on the revised guidelines 
would not be made at the Special Meeting but a report would 
be submitted to the Planning and Development Committee meeting of 
February 22, 197 9, for further consideration of the guidelines. 
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Standing Committee of Council 
on Planning and Development 
February 22, 1979 

Revisions to Townhouse Guidelines for 
RT-2 and RT-2A District Schedules cont'd: 


Page 5 


The discussion with respect to Revisions to Townhouse Guide- 
lines for RT-2 and RT-2A District Schedules continued in the No. 2 
Committee Room, Third Floor, City Hall, on Thursday, February 22, 
1979 at approximately 1:40 p.m. 

PRESENT : Alderman Harcourt, Chairman 

Alderman Kennedy 

Alderman Puil 

Alderman Ford 

ABSENT : Alderman Boyce 

CLERK TO THE 

COMMITTEE : E. Bowie 

The Chairman advised the Committee that two organizations 
who were not present at the February 15th meeting had expressed the 
desire to speak on this matter. 

The Director of Planning stated a further report from the 
Planning Department would be available for the next meeting. 

The Committee therefore AGREED that this matter be deferred 
to the Planning and Development Committee meeting on March 8, 1979. 


* * * * 


MARCH 8, 1979 


The discussion continued in the No. 2 Committee Room, Third 
Floor, City Hall, on Thursday, March 8, 1979 at approximately 1:30 p. 

PRESENT : Alderman Harcourt, Chairman 

Alderman Boyce 
Alderman Ford 
Alderman Kennedy 
Alderman Puil 

CLERK TO THE 

COMMITTEE : M. L. Cross 

The Committee considered a report of the City Manager dated 
February 22, 1979 (copy circulated) in which the Director of Planning 
provided further information on a number of questions/comments which 
were left unresolved at the special meeting of the Committee held 
on February 15th. 

In the report the Director of Planning states that he believes 
the guidelines are appropriate: 

a) To assist the residents and owners of the RT-2 and RT-2A 
areas in understanding the townhouse development controls 
for their neighbourhoods. 

b) For clarifying the City's intentions regarding townhouses 
in these areas for the development community. 

c) As criteria to guide the discretion of the Director of 
Planning when considering townhouse proposals in the RT-2 
and RT-2A areas. 


./6 


Report to Council 
Standing Committee of Council 
on Planning and Development 
March 8, 1979 

Revisions to Townhouse Guidelines for 
RT-2 and RT-2A District Schedules cont'd ; 

Decisions on townhouse applications will continue to be diffi- 
cult, and will require judgment based on an assessment of all the 
guidelines and their applicability to each specific proposal. 

The Director of Planning recommended that Council adopt the 
guidelines for development in the RT-2 and RT-2A zoned areas and 
that he monitor the results of the guidelines and report back in 
one year with an assessment of their effectiveness. 

Copies of letters from the Grandview-Woodland N.I. P. Committee 
dated March 7, 1979 and Ms. A. George dated March 5, 1979 (copies 
circulated) were distributed at the meeting. The N.I. P. Committee 
recommended that the guidelines be endorsed but also include, 
"The total of townhouse developments in any block face will be 
limited to no more than twice the average lot frontage of that 
block, and will be at least 200 feet apart from each other." 

Dr. Mallek, Chairman, Kitsilano Citizens' Planning Committee, 
advised that the Committee was in agreement with the guidelines. 

Mr. R. Westsells, Chairman, Mt. Pleasant Triangle N.I. P. 
Committee, advised that the Committee debated the subject of 
townhouses in RT-2 zones at length at its meeting on February 27, 
1979. Mr. Westsells stated that the Committee was opposed to the 
construction of any townhouses in the RT-2 areas of Mt. Pleasant. 

Mr. D. Thomsett, Marpole Area Planner, advised that the Marpole 
Citizens' Committee had reviewed the townhouse guidelines. The 
Committee felt that an FSR of .6 would be more appropriate in the 
Marpole area, however, as there would not be too many sites in 
Marpole that would meet the guidelines for townhouse developments 
they were prepared to endorse the guidelines as prepared by the 
Planning Department. 

RECOMMENDED 

A. THAT the guidelines for townhouse (and apartment) 
development in the RT-2 and RT-2A zoned areas (attached 
as Appendix II in the Manager's Report dated January 17, 
1979) be approved. 

B. THAT the Director of Planning monitor the results of the 
guidelines and report back in one year with an assessment 
of their effectiveness. 
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MANAGER'S REPORT, MARCH 16, 1979 (WORKS: Al - 1) 


WORKS & UTILITY MATTERS 


RECOMMENDATION 


1. CP. Rail Right -of -Way Kltsllano Point 
The City Engineer reports as follows: 

"On June 13, 1978, City Council approved a recommendation allocating funds for 
the City's share of proposed sewer relocation work that was to be done on a 
50/50 basis between Marathon Realty and the City of Vancouver (I.e., $43 500 
Marathon and $43 500 City). 

Since then, Marathon Realty has provided a 5-foot easement on each side of the 
lots to contain the existing sewers making relocation unnecessary. This Is 
satisfactory to the Engineering Department and above easements have now been 
registered In favour of the City of Vancouver. 

Accordingly, I recommend that Council's resolution of June 13, 1978, allocating 
funds from Sewer System Replacement - Unallocated (118/7904) to this project be 
rescinded." 

The City Manager RECOMMENDS that the foregoing recommendation of the City Engineer 
be approved. 


2. Sewer Separation on Private Property: 746 S.W. Marine Drive, 780 S.W. Marine 
Drive, 810-20 S.W. Marine Drive, 850 S.W. Marine Drive 

The City Engineer reports as follows: 

"On April 4, 1978, City Council approved that the City pay the cost of all sewer 
separation work between the property line and the building, up to a maximum of 
$1200. This program has been well received and separation work Is progressing 
well. In some Instances, however, additional work Is required to meet relocated 
City sewer mains, as Is the case at //746, #780, #810-20, #850 S.W. Marine Drive. 
In 1970/71 separate storm and sanitary connections were Installed from the existing 
combined sewer on Marine Drive, which was the only sewer available at that time, to 
serve above properties. In 1973 the Greater Vancouver Sewerage & Drainage District 
designed and Installed a sewage pump station at Yukon Street and 71st Avenue, which 
enabled the City to design and construct a new sewer system serving the area from 
Marine Drive to Kent Avenue which was completed In 1975. The existing sewers on 
Marine Drive were retained as storm sewers only. Under this new arrangement, the 
sanitary building sewers from above properties will require rerouting from their 
present locations on Marine Drive to the lane south of Marine Drive. The owners 
of above properties have requested financial assistance from the City to the 
total amount of the cost of the work within the property rather than the $1200 
maximum reimbursement approved by City Council, since they had compiled with the 
1971 requirements to connect to the Marine Drive sewer. 


Following is a tabulation of estimated costs: 


1. 746 S.W. Marine Drive $ 2 900.00 

2. 780 S.W. Marine Drive 9 300.00 

3. 810-20 S.W. Marine Drive 5 800.00 

4. 850 S.W. Marine Drive 9 400.00 

TOTAL ESTIMATED COSTS 27 400.00 


It should be noted that due to the steep cross fall to the south of Marine Drive 
the new sanitary sewer In the lane south of Marine Drive was Installed at an 
average depth of 6.0 feet, whereas construction of a sanitary sewer on Marine 
Drive would have required depths of 16.0 feet plus extensive pavement restorations. 
This represents a saving of $60 000 over the length of 700 feet of main sewers 
Installed. Funds are available from Sewers Capital Account 0114/4201 "Sewer 
Separation on Private Property." 
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Board of Administration, January 8, 19 71 . . . . (BUILDING - 3) 
Clause 2 continued 

F. COST 

The cost of the work shall be the cost actually incurred 
by the consultants but shall not exceed $25,000 for the 
first stage of the work to the end of February, 1971. 
Costs incurred since the appointment by Council, but 
before the signing of an agreement, shall be included 
in this amount. 

Note : - Work has been under way on the study since the 
end of November, 19 70. 

G. RECOMMENDATION 

It is RECOMMENDED that Council approve the terms of reference 
and fee basis outlined above for the first stage of the work 
on the False Creek Study, to be carried out up to the end of 
February 19 71. Funds have already been appropriated for 
this purpose . " 

Your Board RECOMMENDS that the foregoing report of the Director of 
Planning be approved. 

CONSIDERATION 

3. Report of the Consultants 
Re: Strathcona 


Your Board has received a report "Rehabilitation Through Co- 
operation" in Strathcona. This report has been prepared by 
Messrs. Birmingham and Wood, Architects-Planners, and copies 
are circulated to Members of Council. 

A Working Committee, comprising citizens from Strathcona, 
officials of Central Mortgage and Housing Corporation, The 
Province of British Columbia and the City, was established under 
the chairmanship of Mr. Maurice Egan, Director of Social Planning 
and community Development. No covering comments, pro or con 
the consultants' recommendations, are made by the Strathcona 
Working Committee at this time. 

Your Board suggests, for Council consideration, that a date be 
set for a Report Reference by the consultants, Messrs. Birming- 
ham and Wood, and for the receipt of any representations from 
individual citizens or groups who might wish to make represent- 
ations at that time. Subsequently, the City Council would be 
in a position to decide what further action they wish to take. 

Your Board submits the above suggested procedure for the CONSIDERATION 
of Council. 


FOR ADOPTION SEE PA6E(S) J'SO. 


MANAGER'S REPORT, MARCH 16, 1979 (WORKS: Al - 2) 

Clause No. 2 cont'd : 

The City Engineer recommends that the foregoing payments from Account No. OllA/4201 
be authorized." 

The City Manager RECOMMENDS that the foregoing recommendation of the City Engineer 
be approved. 


3. Tender No. 57-79-1 - Supply and Delivery of 
6", 8", 12", 18" & 24" Water and Sewer Pipe 

The Purchasing Agent and City Engineer report as follows :- 

"Tenders for the above were opened by the City Clerk on 1979 02 19 and referred 
to the City Engineer and Purchasing Agent for report. 

The working copy of the tabulation is on file in the Purchasing Agent's Office. 

The Provincial Tax is included in all prices shown in this report and in the 
tabulation. 

Funds for all purchases are provided in the various appropriations approved 
in the 1979 basic Capital Budget, 

Ductile Iron Pipe with cement mortar lining was specified. The following low 
bids did not meet specifications: 

1. Jqhns-Manville Ltd . , low on all 8 items, at a total cost of $360 874.10, 
offered PVC and transite pipe. Reasons for rejecting PVC and transite 
pipe have been stated in previous bid evaluations, and the reasons remain 
unchanged. 

2. ITT Grinnel , next to low on item 5, offered cement lining thinner than 
specified. 

Canron Inc . . second to low on item 5, offered pipe to specifications, but 
the small difference of $52 does not justify splitting the award. 


We, therefore, recommend acceptance of the overall low bid meeting specifications 
from STANTON PIPES LTD., at a total price of $369 876.60. " 


The City Manager RECOMMENDS that the recommendation of the Purchasing 
Agent and City Engineer be approved, subject to a contract satisfactory 
to the Director of Legal Services. 


4. New Ri^ht of Way Agreement with B.C. Hydro i 
False Creek Area 6 Phase II 


"The City Engineer reports as follows t 

In connection with the redevelopment of False Creek, Area 6 Phase II, the re- 
location and undergroundlng of an existing on-site overhead B.C. Hydro power 
line Is required. B.C. Hydro presently has a right-of-way agreement with the 
City to cover the existing line. To provide for the underground line, It Is 
necessary for the City to enter Into a new right-of-way agreement with B.C. 
Hydro, over Lot 55, False Creek, Plan 17420 In return for their cancellation 
of the old right-of-way charges. The City's share of the relocation cost Is 
covered within the Capital Budget for False Creek, Area 6 Phase II. 

I recommend that the Director of Legal Services be authorized to enter Into a 
right-of-way agreement on behalf of the City satisfactory to the City Engineer 
to allow the B.C. Hydro to Install and maintain an underground power line on 
Lot 55, False Creek, Plan 17420. »• 

The City Manager RECOMMENDS that the foregoing recommendation of the City 
Engineer be approved. 

m COUNCIL ACIlOiJ SEE PAGE(S) i^^...^ 
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Manager's Report, March 16, 19 79 . . . . (BUILDING: A-4 - 1) 


The Director of Planning reports as follows: 

"Development Permit Application No. 83354 has been filed by Leith 
Anderson, on behalf of Mr. Balshlne, to construct a two storey 
plus basement one family dwelling in this RS-2 District. 

This Development Permit Application is being referred to Council 
for information, in accordance with Council's resolution of 
May 24, 1977, which states that all Development Permit Applications 
in the designated priority areas on the north side of Point Grey 
Road are to be brought to the attention of Council. 

The proposed development is an outright use and complies with all 
the regulations of the Zoning and Development By-law. 

The Director of Planning is prepared to approve Development Permit 
Application No. 83354, but before Issuing it, is referring it to 
City Council for information, in accordance with Council's 
resolution of May 24, 1977." 

The City Manager submits the foregoing report of the Director of Planning 
for the INFORMATION of City Council. 


BUILDING AND PLANNING MATTERS 


INFORMATION 


1. 3445 Point Grey Road - P.P. A. No. 83354 


m COUNCIL ACTiC;] SfE PJiGE(S) 



MANAGER'S REPORT, MARCH 16, 1979 


(CLAIMS: A5-1), 


LICENSES AND CLAIMS MATTERS 


CONSIDERATION ; 

1. Legal Expenses - 

Detectives Blythe & Stevens 


The Director of Legal Services reports as follows: 

"On November 8, 1978 the Vancouver Police Board passed 
the following resolution: 

'THAT the account submitted by Guild, Yule and 
Company in the amount of $1,2 00 for professional 
services rendered by Mr. G.L. Murray, Q.C. in 
acting for Detectives T.E. Blythe and R.G. Stevens 
in the Public Inquiry under the Police Act requested 
by Mr. W.R. Butler be forwarded to City Council with 
a recommendation that it be approved for payment by 
the City under the provisions of Section 180 of the 
Vancouver Charter. 

The account of Mr. Murray (now the Honourable Mr. Justice 
Murray) is for his representation of two officers before 
a public inquiry under the Police Act. A member of the 
public had alleged that the officers had mistreated him 
and required his allegations to be the subject of an inquiry. 
The allegations were found not to have been established. The 
case was the first to proceed through the new public inquiry 
procedure contained in the Police Act. 

I have perused the account sent by Guild, Yule and Company 
and find it reasonable under the circumstances and if 
City Council so desires, it has powers under Section 180 
of the Vancouver Charter to approve payment of this account. 

I therefore present this report to Council for its considera- 
tion." 


The City Manager submits the foregoing report of the Director 
of Legal Services for Council's CONSIDERATION. 


FOR COUNCIL ACIlOfi SCE PA6E{S) :^ ■ 
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FIRE AND TRAFFIC MATTERS 


CONSIDERATION 
1 . FreeBus 


The City Engineer reports as follows: 
" BACKGROUND 

At its February 6, 1979 meeting, Council approved the continuation of the FreeBus 
operation through March 31, 1979 based on a cost-sharing formula which provided 
funding by the downtown merchants and the City. The March 31 date was selected 
because, on April 1st, it was planned that the Urban Transit Authority would be 
taking over responsibility for transit in the Lower Mainland. It was anticipated 
that negotiations between UTA, GVRD and the City would have established FreeBus 
as a regular transit route on April 1st. 

With the breakdown in negotiations on a Transit Service Agreement and the resultant 
delay in the application of the transit legislation, it is not possible to nego- 
tiate FreeBus as a regular transit route for April 1st. B.C. Hydro has indicated 
a willingness to continue operating FreeBus as a contract service beyond April 1st. 
If Council wants to continue FreeBus, new funding arrangements must be developed 
and approved . 

COST IMPACTS 

The cost of operating FreeBus in 1979 is averaging approximately $19 000 per month. 
This is a reduced cost from normal transit service because surplus buses are used 
and service is generally in the off-peak hours. In order to continue FreeBus 
through the end of the year (April 1 to December 31) , the estimated operating cost 
is $171 000. 

FUNDING OPTIONS 

In the absence of a Transit Service Agreement between the UTA and a 'Municipality', 
the City of Vancouver must use local funding sources if FreeBus is to continue. 
Only two alternative sources of funding have been identified to help offset the 
City's contribution; continued merchant participation and UTA funding as a 
demonstration project. These sources are examined below: 

1. Merchant Participation - in 1978 and during the first three months of 1979, 
the downtown merchants participated in the FreeBus funding to the extent of 
approximately 1/3 the operating costs. Their participation in January, February 
and March of this year was done reluctantly and in anticipation that a permanent 
financing plan would be achieved on April 1. With the delay in implementing the 
transit legislation in the Lower Mainland, this is not possible. 

In previous discussions with the downtown merchants, they indicated that they 
would be unwilling to participate in any further interim financing schemes. 
As a result of this situation, it is very unlikely that the merchants would 
participate at this time. 

2. UTA Participation - The Urban Transit Authority Act has a provision which 
provides for partial Provincial fimding for transit demonstration projects. 
Section 8(g) of the Act states: 

'on application, by by-law of a municipality, may enter into an 
agreement to provide not more than half the cost of research or 
demonstration projects relating to the provision of public 
passenger transportation'. 


Continued 
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(FIRE: A-6 - 2) 


Clause No. 1 Continued 


Since FreeBus is an innovative type service which is currently being studied 
with a federal grant, it could be considered a demonstration project, at least 
until the end of 1979. Under the terms of the Act, this would provide an 
$85 500 Provincial contribution to the FreeBus operation through the end of 
the year. 

At the February 23, 1979 meeting of the UTA Board, the matter of UTA 
participation in the FreeBus as a demonstration project was discussed. 
It was the decision of the Board that the UTA would favourably consider 
participating in the operating cost, if the City decided to proceed on 
this basis. This would provide Provincial funding to the extent of 50% 
of the operating cost until the end of the year or sooner if FreeBus is 
incorporated as a regular transit route. 

SUMMARY 

At this time. Council has the following two options regarding the FreeBus operation: 

1. Discontinue the service as of March 31, 1979 and press for an early decision 
on incorporating the route as a regular transit service. This could not 
occur until a Transit Service Agreement is signed, which is now estimated 

to be 6 to 12 months. 

2. Continue to provide FreeBus service as a demonstration project until 
December 31, 1979 with Provincial participation. This must be done by 
application with a by-law and would provide for the following cost breakdown: 

City - $ 85 500 

Province - $ 85 500 
$171 000 

In 1978, the City appropriated a total of $150 000 for the operation of the 
FreeBus. For the period of January 1 to March 31, 1979, the City has funding 
totaling $38 700. This amount, coupled with the second option outlined above, 
will require total funding in the amount of $124 200 for 1979. 

CONSIDERATION 

The City Engineer submits the following two options for Council CONSIDERATION: 

A. That no further funding be provided for FreeBus and the service end 
March 31, 1979. 

B. That the City apply to the Province for demonstration project funding for 
FreeBus and approve $85 500 from the 1979 Operating Budget for City parti- 
cipation in half the cost. If Council approves this option, they should 
pass the by-law prepared by the Director of Legal Services." 

The City Manager submits the foregoing report of the City Engineer for CONSIDERATION. 
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MANAGER'S REPORT, MARCH 16, 1979 (FINANCE: A7-1) 


FINANCE MATTERS 


INFORMATION ; 

1. Adjustment of 1978 Real Property Taxes - 3 Vets Ltd. 


The Director of Finance and Director of Legal Services report as follows: 


"A letter has been received from Russell, Kowarsky, Hodson & Morrow, 
the law firm acting on behalf of Mr. Wolfman, President of 3 Vets Ltd., 2200 
Yukon Street. 

Mr. Kowarsky states in his letter that the above-noted firm was des- 
troyed by fire on April 9, 1978 and his client is seeking Council's consider- 
ation for an adjustment to the 1978 taxes, which have been fully paid in the 
amount of $12,508,52. 

The Vancouver Charter allows for adjustments to taxes on buildings 
which have been demolished in the following circumstances; Section 308 states 
'Where in any year a building has been demolished or removed pursuant to clause 
(j) or (g) of section 306, the Council may remit so much as it sees fit of 
the taxes levied in that year in respect of such building, • 

Section 306(j) covers situations where Council has ordered 
the demolition or removal .... if the building construction 
fails to comply with a by-law .... and 

Section 306(g) covers situations where Council has ordered 
the demolition or removal of any building certified by the 
City Building Inspector to be a fire-hazai*d or structurally 
unsafe, or a menace to health, etc. 

The Building Department records for this building do not reveal 
any order by Council in conjunction with Section (306(j)) or Section (306(g)). 

The Director of Finance and Director of Legal Services advise that 
there is no provision in the Charter which enables Council to make an adjust- 
ment of real property taxes where the premises are destroyed after the close 
of the Roll. The applicant will be advised accordinalv. " 


The City Manager submits the foregoing report of the Director of 
Finance and Director of Leaal Sf^rvicoo for INFORMATIO*!. 


CONSIDERATION ; 

2 . Streets and lanes for St. Paul's Hospital Expansion 


The Director of Legal Services reports as follows: 

"The expansion of St. Paul's Hospital requires the use of 
a portion of Pendrell Street and a portion of lane and on 
December 10, 1974 Council docidod that thfj .'Jtrfu;! and l/ino 
be deeded to the hospital pursuant to the following reso- 
lution: 
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Clause #2 continued: 


'THAT in order to expedite the construction of the 
already authorized extension to St. Paul's Hospital 
the section of Pendrell Street and the lane described 
in the report of the Standing Committee on Finance and 
Administration dated November 28, 1974, be conveyed to 
St. Paul's Hospital for the sum of $1.00. 

FURTHER THAT if the hospital successfully recoups the 
market value of this conveyed lane from the Provincial 
Government, the hospital then pay the City the market 
value of the said lane ($809,270.00). In the event 
that the conveyed lane is not used for hospital pur- 
poses it shall revert to the City. ' 

The Law Department has been unable to conclude an agreement 
to meet the requirement that the street and lane revert to 
the City when no longer used for hospital purposes. The 
parties were only prepared to agree to return the street and 
lane as set out in the attached letters. The letters do not 
have the legal force envisioned by Council's requirement. 

The Director of Legal Services submits for consideration the 
question of whether the street and lane are to be conveyed 
to the hospital in reliance upon these letters. The convey- 
ance would be to the Sisters of Charity of Providence in 
British Columbia, the society which owns the St. Paul's site 

The City Manager submits for Council's CONSIDERATION the 
choice between: 

A) Conveying the street and lane to the Sisters of Charity 
in reliance on the letters attached, or 

B) Insisting on an enforceable formal legal agreement 
between all parties involved before the street and 
lane are to be conveyed. 

RECOMMENDATION : 

3 . Investment Matters (Various Funds) January ^ 1979 


The Director of Finance reports as follows: 

"(a) Security Transactions during the month of January 1979. 
(b) Summary of Securities held by the General and Capital Accounts. 

(a) SECURITY TRANSACTIONS DURTNC THE MONTH OF JANUARY 197<3 

1. ^^ENERAL AND ''JARITAL /■//JQUNT TfVWf.';A'",T f OU:, f l'Uf";[(A';f.', ^ 
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Clause #3 continued: 


Type of Security 


Maturity 
Date 


Maturity 
Value 


Cost 


Term 
Days 


Annual 
Yield ^ 


Chartered Bank Deposit Receipts and Government Notes 


Bank of British Columbia 
Mercantile Bank of Canada 
Bank of British Columbia 
Bank of British Columbia 
Mercantile Bank of Canada 
Bank of Canada 
Bank of Nova Scotia 
Vancouver City Savings 

Credit Union 
Vancouver City Savings 

Credit Union 
Royal Bank of Canada 
Royal Bank of Canada 
Bank of British Columbia 
Canadian Imperial Bank 

of Commerce 
Canadian Imperial Bank 

of Commerce 
Bank of British Columbia 
Bank of British Columbia 
Bank of Montreal 
Vancouver City Savings 

Credit Union 
Vancouver City Savings 

Credit Union 
Bank of British Columbia 
Royal Bank of Canada 
Royal Bank of Canada 
Bank of British Columbia 
Mercantile Bank of Canada 
Bank of British Columbia 
Mercantile Bank of Canada 
Mercantile Bank of Canada 
Rank of British Columbia 
Royal Rank of Canada 


1T3 Tl 

u dii • 

U/7 9 

S 3 001 U79 U5 

S 3 000 000 00 

2 

9.00 

Jan. 

10/79 

3,000,000.00 

2,995,320.00 

6 

9.50 

May 

15/79 

519 050 00 

500 000 00 

1 27 

1 95 

X U • J -J 

May 

15/79 

2,076,164.38 

2,000,000.00 

125 

11.12 

Jan . 

16/79 

1,482,605.04 

1,479,989.72 

6 

10.75 

Jan. 

15/79 

1,286,203. 34 

1,284,637.14 

4 

11.125 

Jan . 

15/79 

1,000,739.73 

1,000,000.00 

3 

9. 00 

Jan. 

17/79 

3,001,808.22 

3,000,000.00 

2 

11.00 

May 

15/79 

518,257.53 

500,000.00 

119 

11.20 

Jan. 

18/79 

1,500,349.32 

1,500,000. 00 

1 

8.50 

Jan . 

18/79 

1,482,871.24 

1,482,394.03 

1 

11.75 

May 

15/79 

3,108,818.63 

3,000,000.00 

118 

11.22 

Jan. 

22/79 

990,847.84 

989,709.00 

4 

10.50 

June 

15/79 

1,568,424.66 

1,500,000.00 

148 

11.25 

June 

15/79 

1,044,623. 56 

1,000,000.00 

147 

11.08 

Jan. 

23/79 

2,000,657.53 

2,000,000.00 

1 

12.00 

Jan . 

24/79 

1,961,863.82 

1,961,212.32 

1 

12.125 

May 

15/79 

2,069,102.47 

2,000,000.00 

112 

11.26 

June 

15/7 9 

1,043,572.60 

1,000,000. 00 

142 

11.20 

May 

15/79 

1,550,313.70 

1,500,000.00 

110 

11.13 

Jan. 

26/79 

1,500,349.32 

1,500,000.00 

1 

8.50 

Jan. 

29/79 

1,000,761.90 

1,000,000.00 

3 

8.00 

Mar. 

15/79 

3,043,712.88 

3,000,000.00 

48 

11.08 

May 

15/79 

2,581,315.07 

2,500,000.00 

106 

11.20 

Feb. 

16/79 

998,556.62 

993,462.20 

17 

11.01 

June 

15/79 

2,083,090.41 

2,000,000.00 

136 

11.15 

Mar. 

23/79 

2,031.019.18 

2,000,000.00 

51 

11.10 

Apr. 

12/79 

2,043,378. 08 

2,000,000.00 

71 

11.15 

Feb. 

1/7 9 

1,503,698.63 

1,500,000.00 

1 

9.00 



50,993,635.15 

50,186,724.41 




.16 


2. SINKING FUND TRANSACTIONS (PURCHASES) 


Type of Security 


Maturity 
Date 


Maturity 
Value 


Cost 


Chartered Bank Deposit Receipts and Government Notes 

Bank of British Columbia June 1/79 $ 1,979,502.25 $ 1,900,000.00 


Term 

Days 


136 


Annual 
Yield % 


11.23 


/4 


534 


MANAGER'S REPORT, MARCH 16, 1979 (FINANCE: A7-4) 


Clause #3 continued; 


3. DEBT CHARGES EQUALIZATION FUND (PURCHASES ) 

Chartered Bank Deposit Receipts and Government Notes 

Jan. 15 Bank of British Columbia Apr. 2/79 $ 3,069,932.88 $ 3,000,000.00 77 11.05 
31 Bank of British Columbia Apr. 2/79 509,292.05 500,000.00 61 11.12 


3,579,2211.93 3,500,000.00 


^. CEMETERY CARE FUND (PURCHASES ) 

Maturity Maturity Term Yield 

Date Type of Security Date Value Price Cost Yrs/Mos % 

Debentures 


Jan. 25 City of Vancouver 5.5% Dec. 1/79 $ 1,000.00 96.02 $ 960.20 0/10 11.10 


(b) SUMMARY OF SECURITIES HELD BY THE GENERAL AND CAPITAL 
ACCOUNTS ONLY - AS AT JANUARY 31, 197 9 


Type of Security Par or Maturity Value Cash or Book Value 
Short Term 

Chartered Bank Deposit 

Receipts and Government Notes $ 5i| ,722 ,130. 32 $ 52,993,1+62.20" 


The Director of Finance recommends that the above transactions be approved. 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Director of Finance be approved. 


/5 


535 


MANAGER'S REPORT, MARCH 16, 1979 (FINANCE: A7-5) 


RECOMMENDATION ; 

4. Vancouver Museum and Planetarium Association Contract Renewal 


The Directors of Finance and Civic Buildings report as follows: 

"The Vancouver Museum and Planetarium Association operates the Museum and Plane- 
tarium under a five-year lease agreement with the City of Vancouver which sets 
out the respective responsibilities of the tMO parties. 

Council on January 17, 1978, in considering a new lease agreanent passed the 
following resolutions: 

"A. THAT City Cbuncil approve a grant at the same level of funding 
in 1978 as approved for the Vancouver Museums and Planetarium 
Association in 1977, being $861,175, revision of the amount only 
to include vage increases for 1978. 

'A' was later (February 14, 1978) modified to the following: 

THAT the contract be renewed for a five-year period ccmnencing 
January 1, 1978, and that the grant be adjusted each year in the 
same manner as lander the previous contract, specifically starting 
fran a base of the 1977 grant, and increasing it each year by the 
percentage increase in the City's contract with the V.M.R.E.U. for 
that specific year. 

B. THAT the City grant be reduced by the amount of any funds received 
by the Association fran the Provincial Government in the fonn of 

a general operating grant. 

C. THAT the Vancouver Museums and Planetarium Association be required 
to charge fees to out of City schools and other outside groups to 
recover appropriate proportion of costs. 

D. THAT the City assijme responsibility for major capital replacement 
at the option of the City. 

E. THAT, if the Association finishes an operating year with a deficit, 
it be required to fund that deficit fran its own sources then 
reclaim it in the following year by including it as a budget item 
in that year's balanced budget. 

F. THAT operating profits be used either to assist the following year's 
operating budget, or, if it is desired, to use them for capital 
purposes si±)ject to City Council approval . 

G. THAT the financial statements for the Ccrtplex be to the reasonable 
satisfaction of the City's Director of Finance. 

H. THAT the Association follow the same pay and benefit rules and pro- 
cedures as the City for both unionized staff and the managatient group. 

I. THAT the City be responsible for the deductible portion of the lia- 
bility insurance for the artifacts at the Cortplex." 

The new lease agreement has now been finalized and incorporates all of the above 
reconmendations . 

To effect Recarmendation 'C, the agreement requires the Director of Finance to 
set the fees for each member of group -sponsored attendances except those sponsored 
by the Vancouver School Board. 
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Board of Administration, January 8, 1971 


(FINANCE - 1) 


FINANCE MATTERS 


RE COMME NDAT I ONS 

1 . Authority to Invest Funds 

The Director of Finance has requested authority to invest 
funds as they become available during the year 1971. 


consultation with the Board of Administration, be authorized, for the 
year 1971, to invest the funds of the following accounts as same 
become available, and to vary the investments from time to time as 
may be expedient: 

For Sinking Fund Account; For Debt Charges Equalization Account; 
Cemetery Perpetual Care Funds, Captain Vancouver's Grave Maintenance 
Trust Fund, Pension D. Funds; Taylor Manor Trust Funds 

Securities of or guaranteed by the Government of Canada; 
Securities of or guaranteed by a Province of Canada; 
Securities of the City of Vancouver; 
Securities of the Greater Vancouver Water District; 

Securities of the Greater Vancouver Sewerage and Drainage District; 
Securities of the Greater Vancouver Regional District; 
Bank Deposit Receipts. 

For General and Capital Accounts 

Securities of or guaranteed by the Government of Canada; 
Securities of or guaranteed by the Province of B. C; 
Bank Deposit Receipts. 

2 . Annual Financial Authorities 

The Director of Finance has requested certain authorities 
as required by the City Charter: 


RECOMMENDS: (a) That the Director of Finance be authorized for the 


period January 1 to December 31, 1971, in accordance 
with Sections 215 and 216 of the Vancouver Charter 
to draw warrants for payment and to report same in 
writing to the City Clerk for the information of 
Council within fifteen days after the end of each 
month in which the warrant is drawn. 

(b) That the Director of Finance be authorized to 

temporarily use, during the period January 1st to 
July 15th, 1971, such capital funds as are avail- 
able, for other expenditures of the City pending 
collection of taxes, as provided by Section 259(b) 
of the Vancouver Charter. 


Your Board RECOMMENDS that the Director of Finance, in 


Your Board 
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Clause #4 continued: 


It should be noted that RecxMimendation 'C arose because of concern that school 
boards outside of Vancouver, v*io use the complex for instructional purposes, were 
not paying their fair share of the cost. The City provides a subsidy in the form 
of an annual grant to the Museum but should not have to further subsidize out-of- 
city school groups. Therefore, the Director of Finance reccmends that the fees 
for each member of group-sponsored attendances, except those sponsored by the 
Vancouver School Board, be equal to the normal public admission fees for children 
and adults. 

The Council discussion in January of 1978 also covered the possibility of City 
staff taking over the maintenance of the Museum cotplex. This has been fiorther 
examined and the Museum Association and the Civic Buildings Department have 
iointly agreed that transfer of the maintenance function to the Civic Build- 
ings Department will take place on ^ril 1, 1979, if Council approves. The annual 
grant to the Museum Association will be reduced to reflect this transfer of 
responsibility . 

In 1978 the Museun\/Planetarium conplex was naintained by the Museum 
Association for a cost of $282,510. If Civic Buildings take on this 
function, they will move to upgrade certain staff and improve the level 
of maintenance to the conplex. The added cost to do this will be $28,731 
(at 1978 levels) . The annual operating grant to the Museum Association 
will be reduced in 1979 by an amount v^ich reflects the cost to the City 
of maintaining the Museun/Planetarium conplex fron P^ril 1, 1979 on. 


Attached to this report are Appendices A and B detailing the breakdown of proposed 
staffing and required operational budget. 

The Directors of Finance and Civic Buildings recatmend that: 

A. THE admission fees for each manber of group-sponsored attendances 
except those sponsored by the Vancouver School Board be equal to 
the normal public admission fees for children and adults. 

B. THE responsibility and the staff for providing janitorial and 
maintenance services for the Vancouver Museims and Planetariim 
conplex be transferred from the Vancotiver Museums and Planetarium 
Association to the Civic Bviildings Department as of i^^ril 1, 1979 
and Vancouver Museums and Planetariun Association be reinbursed 
for the maintenance cost to March 31, 1979. 

C. THE staff organization and operating budgets as proposed in the 
attached appendices be approved with reclassifications and new 
positions (H Clerk III in Civic Buildings) to be subject to 
classification by the Director of Personnel Services. 

D. Eltployees who vrould be transferred fron the Association to the City 
be given full credit for their service with the Association (and 
their previous service with the City if any) for the purposes of 
establishing salary levels, seniority and benefit eligibility, 
including sick leave and gratuity day accumulations. 

E. The proposed 1979 Civic Buildings Maintenance Budget shown in Af;|x?ndix 
B be approved in advance of the 1979 Operating Budget. 


A copy of this report and of the lease agreement between the City and the 
Vancouver Museums and Planetarium Association has been sent to the V.M.R.E.U." 

The City Manager RECOMMENDS that the foregoing recommendations of the 
Directors of Finance and Civic Buildings be approved. 
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5. Metric Conversion of Mapping 


(FINANCE: A7-7) 


The City Engineer reports as follows: 
" PURPOSE 

Earlier reports to Council on metrication have stated that mapping will be the 
most extensive item involved in the conversion, and that this matter was being 
studied. A study is now complete and indicates the need for conraiencing a 
computer-assisted mapping programme as soon as possible. This report sets out 
the background and results of the study, the costs and savings involved, and 
requests Council to approve the programme in principle and allocate the 
necessary funds. 

PROBLEM IDENTIFICATION 

The metric conversion of land surveying and construction activities is creat- 
ing the problem of assimilating metric information on existing non-metric maps. 
It is confusing and costly to operate with both kinds of dimensions on the same 
maps; therefore, extra converting from metric measurements to imperial units 
on plans submitted in metric is necessary until the maps are made metric. 
Indeed, many of our other conversions are now being postponed (e.g. local 
improvement quotes) until we convert the City's maps. With most plans 
expected to be submitted in metric following the area-wide guideline of January 
1, 1980, redundant computations and confusion will multiply unless the maps 
are converted quickly in a planned conversion programme. It is estimated 
that the growing impact of metric conversion in the private sector will, 
within 2-3 years, result in a cost to the City of $130 000 per year in lost 
staff productivity if the City does not convert its maps. This loss is greatly 
increased by annual savings and benefits that are foregone by not having 
mapping operations which have up-to-date capabilities. Increasing utility 
densities and never-resolved survey and drafting inaccuracies inherent in the 
existing maps are reducing productivity and generating costly mistakes in the 
office and the field. These problems will intensify under metric conversion 
unless remedial action is taken. 

INVESTIGATION 

A formal investigation of how and when the City should conduct the metric 
conversion of its maps was undertaken from June, 1977 to February, 1978. A 
copy of the investigation document, the Vancouver Mapping Study , representing 
the combined efforts of the Engineering, Planning, Police and Fire Departments, 
the Board of Parks & Recreation, and other civic departments, is on file in 
the City Engineer's office. The study concluded that: 

1. Several departments are experiencing growing map-related problems 
due to not having metric maps. 

2. Vancouver is behind most other major cities in Canada in converting 
its maps. 

3. The City's existing mapping operations are out-dated, with in- 
sufficient flexibility and reliability to meet today's map 
information needs. 

4. The City's present mapping system is overly labour intensive and 
very limited in its capabilities in comparison with the new 
computer-assisted mapping systems now in use. 

5. An overhaul of the City's mapping is necessary to accomplish metric 
conversion effectively and reduce the costliness of mapping operations. 
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Clause #5 continued ; 

OPTIONS 

Several options available to the City were examined in the Vancouver Mapping 
Study , including redimensioning existing maps, adopting a manual overlay 
system, and using a mini-computer and high-speed mechanical plotter to store 
and produce maps. A 'do nothing' option was also considered, and was found 
to be the least desirable and most costly course the City could pursue. 

The mapping study recommended that the City should implement computer-assisted 
mapping as the most effective means for accomplishing metric conversion, up- 
dating mapping operations, and generating savings. This conclusion is 
corroborated by the results of recent investigations and practical experience 
of other cities. Burnaby has been changing over to a computerized mapping 
system for two years, and has demonstrated great success in high-speed plot- 
ting of maps and production of map-related management information reports. 
Numerous other cities in North America, most recently Edmonton and Calgary, 
have acquired mini-computer systems for mapping. As the calculator has re- 
placed the slide rule, the mini-computer is revolutionizing mapping to the 
extent that within a few years most major cities will be plotting maps 
mechanically. 

COSTS AND SAVINGS 
Cost Table 

Hardware $ 600 000 

Additional Survey & related implementation 373 000 

■ ^ work , „ „„„ 

Maintenance Costs 40 000 

Provincial Work Already Offered 273 000 

TOTAL $1 286 000 


TOTAL SAVINGS OVER 15 YEARS $2 840 000 

Under computer -assisted mapping, several methods of implementation are avail- 
able to the City, including outright purchase, leasing, and system sharing. 
The above costs provide for computer hardware and software, staff retraining, 
survey work and additional monumentation. As savings will not be encountered 
until the second year of implementation, first year maintenance costs are also 
included . 

Considerable savings will occur after the implementation of a mini-computer 
system. An annual saving of $71 000 over current costs is anticipated after 
four years as staff levels in Engineering's Drafting Branch will be reduced. 
The City will also save $68 000 per year by having its maps converted to 
metric and will avoid a cost of $62 000 in lost staff productivity. (See Fig.l). 

When additional drafting and facilities inventory reporting applications are 
considered, many additional benefits will be accorded the City. Improved 
accuracy would allow work by construction and survey crews in the field and by 
draftsmen, design technicians, clerks, engineers, surveyors, and planners in 
the office to proceed more smoothly. 

Improved accuracy in the maps will also yield some savings to a total of eight 
utility groups. Presently, if any one of these utilities discovers a mapping 
error, a special survey is necessary to correct the error. Each of the other 
utilities' maps must then be updated with the new information. The total 
annual cost of this process, distributed among all utility groups, is estimated 
at $40 000. The City will generate this amount in savings by having accurate 
maps. In addition, it is expected that there will be fewer accidental interrupt- 
ions of underground utilities. Improved map accuracy is expected to save 
another $17 000 annually in this area. 


/9 


533 


MANAGER'S REPORT, MARCH 16, 1979 (FINANCE: A7-9) 

Clause #5 continued: 


The present wortli of all savings cxpectc'cl over the next 13 years is $2 840 000. 
The City can expect a rate of return of at least 25% on Its Investment. If the 
City is able to attract the cost sharing expected from outside agencies, this 
return would rise considerably. 

USERS AND COST SHARING 

The non-City agencies with the greatest dependency on the City's maps are B.C. 
Hydro, B.C. Tel, B.C. Assessment Authority, and the various ministries of the 
Provincial Government. To ensure that the City and other map users bear 
equitable portions of the cost of metricating and updating the maps, we are 
discussing cost sharing with these users. In the past, the City has distributed 
Its maps without restraint on an 'at cost' (of copying) basis. With computeriza- 
tion, and Its significant implementation cost, the City may have to revise Its 
policy on interchange of map information. Copyrighting and selling of maps may 
become necessary, as other municipalities are finding, to recover costs from 
users who do not bear a fair share of the cost of converting and updating 
mapping . 

From preliminary discussions, it appears that the Province represents the 
greatest possibility for assistance, having already offered to perform roughly 
$275 000 worth of land survey work and computations over the next five years as 
part of an ongoing. Province-wide integration programme which would establish a 
reference co-ordinate grid for fixing mapping locations. 

To allow the Province to carry out this survey work it is necessary for the City 
to establish a minimum number of control monuments. This minimum number re- 
presents twice the amount of survey monument work normally carried out by the 
Survey Branch each year but will merely be an acceleration of our current pro- 
gramme. Specifically it will involve an additional $10 000 per year for 5 
years, with funding required now for the first year's work. 

Substantially more funds have been authorized by the Provincial Government in a 
recently established programme to assist British Columbia municipalities with 
base mapping. It is expected that some of these funds will be acquired by the 
City for our remapping project, including the cost of setting monuments presented 
above. Within the near future I will attempt to finalize what assistance is 
available to the City, not only from the Province, but also from B.C. Hydro, B.C. 
Telephone, and other potential sources. To support our negotiations, an indica- 
tion that the City supports computerization of mapping is required. 

CONCLUSION 

Computer -assisted mapping presents the City with a large savings opportunity, 
and is the best method for converting the City's maps to metric and generating 
improvements in map-related operations. Since the investment in the equipment 
is substantial, it is advisable to finalize the cost sharing and determine the 
best system for the City before making a final purchase recommendation. To 
enable an order to be placed for the equipment this year, $600 000 should be re- 
served for the acquisition of a mapping mini-computer system for 1979, with the 
understanding that a yet-to-be-determined degree of reimbursement would be forth- 
coming from other agencies which are users of the City's map. On March 13, 1979 
Council received the recommendation of the Finance & Administration Committee 
that this capital item be allocated a priority 2 in the total list of 1979 
Supplemental Capital Projects (this is top priority after the items already 
approved by Council) . 


To ensure that the most appropriate system is acquired and to refine cost 
estimates, technical personnel from the Engineering Department should conduct 
on-site performance evaluations of a variety of municipal automated mapping in- 
stallations in closest proximity to Vancouver. These experts, to be selected 
by the City Engineer, would include staff familiar with drafting, mini-computer 
systems, and organizational theory. It is important to determine the best 
method of operating the system in a municipal environment as well as the 
technical advantages of various systems. 
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(FINANCE: A7-10) 


RECOMMENDATIONS 

If the City is to keep pace with modern technology, avoid deterioration of map- 
ping services, and continue on its drive to maintain or improve operations and 
public service while reducing manpower and costs, mechanization of mapping 
operations is precisely the kind of programme the City should pursue and 
implement . 

Therefore, it is RECOMMENDED that: 

1. City Council approve this project. 

2. City Council give advance approval of $600 000 in the 1979 Supplementary 
Capital Budget for the acquisition of a computer-assisted mapping system. 

3. City Council approve in advance of the 1979 Revenue Budget an increase of 
$10 000 for monument setting work in 1979, as the first year of a five-year, 
stepped-up monumentation program; 

4. City Council direct the City Engineer to request funding from the Provincial 
Government, discuss cost sharing with potential participating agencies and 
establish fees for non-participating agencies; 

5. The Engineering Department submit to City Council a subsequent report 
recommending the most appropriate mapping system and configuration, 
describing the final cost sharing arrangements and detailing the ultimate 
costs and staff requirements." 

The City Manager RECOMMENDS that the recommendations of the City Engineer be 
approved . 
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(PERSONNEL: A8-1) 


PERSONNEL MATTERS 


RECOMMEN DAT I ON : 


1. 


Business Orientation Progranune 


The Director of Personnel Services reports as follows: 

"The Vancouver Chapter of the Administrative Management Society is 
again sponsoring a one week on-the-job training programme for 
selected students from the Commercial Departments of Vancouver 
Secondary Schools, May 7-11, 1979. This is the same programme 
which has been approved by Council in past years. 

The .students will work as trainees with no salaries, fees or other 
considerations to be offered or paid. The parents of the students 
sign, a release which absolves the employer from any responsibility 
for accidents. In many cases, the parents provide their own insur- 
ance coverage for the student. The plan is of great value in pro- 
viding the students with practical experience and also acquaints 
us with potential candidates for beginning clerical jobs at gradua- 
tion time. 

Several City Departments and the Vancouver Municipal and Regional 
Employees' Union indicate their willingess to co-operate with the 
Administrative Management Society in their Business Orientation 
Programme for students. 

I therefore recommend that the City co-operate with the Vancouver 
Chapter of the A. M.S. by utilizing students as outlined above 
this year and in subsequent years." 

The City Manager RECOMMENDS that the above recommendation of the 
Director of Personnel Services be approved, and that the City 
Manager be authorized to approve similar requests in future years. 
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PROPERTY MATTERS 


INFORMATION 

1 . Demolitions 

The Director of Civic Buildings reports as follows: 

"I have received and opened quotations from various contractors 
for the demolition of the structures listed below and have 
awarded the contract to the low bidder as noted:- 

PROPERTY PROJECT 

2849, 2875, and 2881 St. George St. Klvan Boys and Girls Club 

Lot G and Parcel 2 of Lot E/S,E. 

Portion^ Block 129, D.L. 264A, 

Plan 2797 and Lot 7 except Parcel A, 

Block 132, D.L. 264A, Plan 923 and 

1771, and Parcels A and B of Lot 7, 

Block 132, D.L. 264A, Plan 923 and 

1771 

SUCCESSFUL BIDDER CITY TO PAY CODE NUMBER 

Litchfield Bulldozing $2,970.00 562/1201" 

and Demolition Limited 

The City Manager has confirmed the above contract and submits the foregoing 
report of the Director of Civic Buildings to Council for INFORMATION. 


RECOMMENDATION 

2. Development of City-owned property - 

North East corner of Dunsmuir and Richards Streets 

The Supervisor of Properties reports as follows: 

"On September 12, 1978 City Council approved recommendations 
contained in the City Manager's report of September 5, 1978 
dealing with the joint development of City-owned Lots 24 to 
32, Block 35, D.L. 541 by the City and B.C. Hydro as an 
underground sub-station and urban park. 

As B.C. Hydro required a larger site, they agreed to acquire 
the adjoining lot, known as Lot 33 and the south .0833' of 
34. They have acquired this property and the urban park has 
been designed to make use of all of the afore-mentioned lots. 
The City will be leasing the surface rights on Lot 33 from 
B.C. Hydro and leasing the sub-surface rights to B.C. Hydro 
on Lots 24 to 32 plus portions of street and lane. 

One of the items mentioned in this report dealt with Lot 18, 
Block 35, D.L. 541, which fronts on Homer Street. B.C. Hydro 
had agreed to lease a portion of the undersurface rights on 
this lot to allow them to lead their high voltage conduit 
into the sub-station. As Lot 18 is only 7.62 m (25') X 36.58 m 
(120'), this would severely restrict development of the lot. 

B.C. Hydro has now suggested that consideration be given to an 
exchange of City-owned Lot 18 for B.C. Hydro owned Lot 33 with 
the basis of the exchange being related to the ratio of the 
assessed values per square foot as agreed to for the proposed 
sub-station lease. This offer is subject to B.C. Hydro senior 
management approval. 


/2 


543 


MANAGER'S REPORT, MARCH 16, 1979 (PROPERTIES: A9 - 2) 

Clause No. 2 cont'd: 


Estimated Market Value of 

Lot 33 and South .0833' ot Lot 34 $165,550.00 
Estimated Market Value of 

Lot 18 115,500.00 

Cost of Exchange to City $ 50,050.00 

It is considered that the suggested exchange would have 
definite advantages to the City. It would enlarge the 
assembled City site and therefore, the annual income from 
the sub-ground lease. It would dispose of Lot 18, a small 
isolated lot which produces minimum revenue and will be 
further encumbered by a restrictive underground lease and 
simplify the final lease agreement by obviating the necessity 
of the City being a lessee on Lot 33. 

The Property Endowment Fund Board has approved of the above 

exchange and it is therefore recommended that the City convey 

Lot 18, Block 35, D.L. 541 plus the sum of $50,050.00 to 

B.C. Hydro and Power Authority in exchange for Lot 33 and 

the south .0833' of Lot 34. Source of funds to be P.E.F. #5927/9822." 

The City Manager RECOMMENDS that the recommendation of the 
Supervisor of Properties be approved. 

3. Lease - 

555 West 6th Avenue 
Westquip Diesel Sales 

The Supervisor of Properties reports as follows: 

"Parcel "I", Block 279, D.L. 526, Plan 11961, known as 555, 
West 6th Avenue, was purchased by the City in 1955 for future 
Cambie Bridge replacement and approaches. 

A portion of Parcel "I" is under a month-to-month lease to 
Westquip Diesel Sales. The lease area comprises a level lot 
zoned F.C.C.D.D. , having an area of 16,064 sq.ft. (1.492 m^) on 
which is situated a combined one-storey and mezzanine steel 
warehouse - office building having an overall area of 4,100 sq.ft. 
(380.9 m^) . The building is in good condition with a remaining 
economic life expectancy of 10 to 15 years. 

The property has been under a month-to-month lease since 1972 
on lease terms including rent and taxes, currently amounting to 
$1,673.99 per month. 

In the course of carrying out an annual rent review on this 
property, the company has requested that they be allowed to 
reduce the area of land leased by 3,816 sq.ft. as it is now 
surplus to their requirements. 

It is noted that Johnston Terminals use the adjacent lands for 
employee parking and the False Creek Heather Marina utilize the 
same area for parking during the evenings and weekends. 
Enquiries have established that Johnston Terminals Ltd . do not 
require any additional parking. However, the False Creek 
Development Group has suggested that the extra space would be 
useful as additional parking for the Heather Marina. This 
matter will be the subject of a separate report dealing with 
the license renewal of Johnston Terminals Ltd., after a review 
has been carried out. 
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Clause No. 3 cont'd : 

Negotiations with Wes tquip Diesel Sales respecting the leasing 
of this property on the basis of land area reduced to 12,248 sq.ft 
(1137.9 in2) have resulted in the company agreeing to a month-to- 
month agreement at a gross rental of $1,510 per month, effective 
January 1, 1979. 

It is therefore recommended that the Supervisor of Properties 
be authorized to enter into a new month-to-month rental 
agreement with Westquip Diesel Sales Inc. at a gross monthly 
rental of $1,510; and the Director of Legal Services be authorized 
to draw a lease with Westquip Diesel Sales incorporating the 
foregoing terms and such other conditions as he deems necessary 
to protect the City's interest." 

The City Manager RECOMMENDS that the recommendation of the Supervisor 
of Properties be approved. 

4 . Policy re Taxes on Leasing City-owned Lands 
The Supervisor of Properties reports as follows: 

"This report recommends a change in policy for certain types 
of leases requiring tenants of the City to pay an amount in 
lieu of taxes in addition to an annual or monthly rental. The 
change is recommended partly to eliminate the practice of 
interpolating assessments on unassessed parcels of land and 
the apportioning of assessments and taxes on sites with 
multiple tenancies; and partly because recent sharp increases 
in taxes have in some cases resulted in inequitable rents. 

A brief explanation follows: 

1. Un-assessed Parcels of Land, e.g. Portions of Streets, 
Lanes, Boulevards, Sidewalks, Street Ends, etc. 

In determining taxes on un-assessed parcels of land, the 
Properties Division interpolates an assessed value before 
taxes can be calculated. This is done by utilizing the 
assessment basis on adjacent lands. 

There is no accurate mechanical method to arrive at such 
an assessment as abutting lands are often of a different 
size, shape, use and zoning, and may or may not have 
improvements, rail facilities, etc. This interpolation 
is at the discretion of the Supervisor after appraisal and 
checking the working records of the B.C. Assessment 
Authority which is now located outside the City Hall. It 
is a time consuming task which is made more difficult 
because the location of the Assessment Authority does not 
allow easy access by the clerical staff to the detailed 
working records of that Office. Further, as no official 
assessment exists, the tenant has no legal right of appeal. 

2. Multiple Tenancies - situations where the City has more 
than one tenant on a property 

In such cases, the taxes are apportioned but difficulties 
arise in calculating such apportionment where improvements 
have been made to one portion of the site but which affect 
the whole assessment. The Assessment Notices do not provide 
sufficient information to apportion the assessment and taxes 
among the tenants with any great degree of accuracy; and, as 
previously stated, the detailed working records of the 
Assessment Authority are not easily accessible to the 
clerical staff. As in the case of unassessed parcels of 
land, the tenants have no legal right of appeal of these 
apportioned assessments. 
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Clause No. 4 cont'd ; 

3 • Restricted Use of Leases 

In many instances, the City, in its lease, restricts the 
tenant's use of the site under lease resulting in a minimum 
use of high capital value land, and yet calls for full 
payment of taxes. Due to the change in the basis of 
assessing properties and to the end of the five-year 
"freeze" on assessments, taxes increased substantially in 
1978 and ranged from 40% to 430%. In many instances the 
taxes are now greater than the basic rent, and in certain 
cases, are in themselves greater than an equitable rent for 
the site under the restricted use. Many justifiable 
complaints regarding the substantial increase in taxes 
have been received from tenants. This is so for some of 
the unassessed parcels as well. 


It is therefore recommended that: 

A. In future leases and renewals, negotiations be carried 
out on the basis of an equitable rent without the 
payment of an amount in lieu of taxes on leases which 
fall into the following categories: 

(i) Un-assessed parcels of land, 
(il) Multiple tenancies, 
(iii) Restricted Uses. 


B. That on existing leases which are restricted, where the 
rent plus calculated taxes result in inequitable rent, 
the Supervisor of Properties be authorized to re-open 
the lease if the lessee so requests and to amend the 
lease by deleting the requirement to pay taxes and to 
negotiate the rental payable to make it an equitable 
rent with a minimum two-year review period; any such 
changes to be reported back to Council in the usual way. 

It is further recommended that amounts in lieu of taxes continue 
to form part of leases of registered parcels of land to a single 
tenant where the use is not restricted. This procedure has the 
concurrence of the Internal Auditor and the Law Department." 

The City Manager RECOMMENDS that the recommendations of the 
Supervisor of Properties be approved. 

5. Option to Purchase - 

North Side of Wall Street, between 
Cambridge and Trinity Streets 

The Supervisor of Properties reports as follows: 

"The City has an option to purchase the south-easterly 7 feet 
of Lots A, B and C, Blocks 3 and 8 (formerly known as Lots 
1 to 6 and lA of Block 3 and Lots 5 and 6 of Block 8) , 
District Lot 184, Plan 10050, situated on the north-westerly 
side of Wall Street, between Cambridge and Trinity Streets 
for the future widening of Wall Street. This option was 
granted in 1958 and expires on March 30, 1979 and may be 
exercised upon payment of one dollar. 

The City Engineer has advised that fresh options should be 
entered into with the owners of Lots A, B and C with similar 
terms and conditions as the existing agreement. If the 
owners are not prepared to enter into fresh agreements, the 
existing options should be exercised prior to expiration. 
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Board of Administration, January 8, 1971 (FINANCE - 2) 


CONSIDERATION 

3 . Historic Sites and Monuments 

Board of Canada; Civic Dinner 

A letter has been received from James K. Nesbitt, British 
Columbia Member of the Historic Sites and Monuments Board of Canada, 
advising that the Board will be meeting in British Columbia next 
year in honour of the Province's 1971 Centennial. The Board will be 
in Vancouver the evening of May 2 5th and the Secretariat in Ottawa 
is requesting, through Mr. Nesbitt, that the City of Vancouver host 
a dinner in the Board's honour. 

It should be explained that it is this Board that chooses 
historic sites for preservation and restoration. 

It is estimated that the guest list would total about 40 
excluding additional guests chosen by the City. 

Your Board submits the foregoing request for the CONSIDERATION 
of Council. 


4. Vancouver-Eraser Park District: 
1971 Provisional Budget. 

The Vancouver-Eraser Park District has submitted its 
Provisional Budget for the year 1971 based on a Municipal requisition 
of .50 mills on the 1970 taxable assessment for school purposes. 

The City of Vancouver's share of the Municipal requisition 
would amount to $666,732, which is an increase of $234,226 or 54% 
over the 1970 levy of $432,506. This increase is due to 

(a) an increase in the mill rate from .35 mills in 1970 to 
.50 mills in 1971. 

(b) an increase in the taxable assessment of 8%. 

Copies of the Vancouver-Eraser Park District 1971 
Provisional Budget are distributed to Members of Council. 

Your Board submits this matter to Council for CONSIDERATION. 


* * * St * * * 


FOR ADOPTiON SEE PAGE(S) 531,,,. 
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Clause No. 5 cont'd ; 

The three owners have been contacted and they are considering 
the alternative of granting new options for a further 21 year 
period. Pending their decisions and in view of the impending 
option deadline, it would be prudent for the City to exercise 
its option to acquire the 7 foot strips now. To do this. 
Council authority is required. 

In this connection, the City holds several hundred similar 
options to purchase portions of property for street or lane 
widening purposes. In exercising the options, time is of 
essence and any unexpected delays could result in the loss of 
the City's rights as provided in the option agreements. 
Under the circumstances. Council may wish to give the Supervisor 
of Properties authority to exercise such options before they 
expire if the City Engineer determines that the portions of 
property under option are required for street or land purposes. 

It is therefore recommended that:- 

A) the Supervisor of Properties be authorized to exercise 
the City's option to purchase the south-easterly 

7 feet of Lots A, B and C, Blocks 3 and 8, District 
Lot 184, Plan 10050, for one dollar for the future 
widening of Wall Street, and further that the options 
not be exercised where the owners elect to grant the 
City fresh options for a further 21 years on the same 
terms and conditions as the existing agreement. 

B) the Supervisor of Properties be authorized to exercise 
options granted to the City for street or lane 
purposes before the options expire if the City 
Engineer determines that the portions of property are 

likely to be required for future street or lane 
purposes . " 

The City Manager RECOMMENDS that the recoiranendations of the 
Supervisor of Properties be approved. 

6. Rental Review and Consent to Assignment, 
City Land situated E/S Glen Drive, South 
of William Street 


The Supervisor of Properties reports as follows: 

"The City currently leases Lot 6, Block 48, D.L. 182 and 
2037, situated on the east side of Olen Drive, South of 
William Street to Westglen Holdings Ltd. 

The lease contains a rental review clause effective 
October 1, 1978 to September 30, 1983. Negotiations in 
this connection have resulted in the tenant agreeing to a 
rental increase from $6,240. per annum net, to $8,362.50 
per annum net, as of October 1, 1978. 

The Supervisor of Properties is of the opinion that this 
constitutes a fair market rental for the property. 

On April 2, 1974, Council approved the recommendation of 
the Supervisor of Properties that this property be sub-leased 
to Bowell McLean Motor Company Limited for the balance of the 
lessee ' s term. 
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Clause No. 6 cont'd : 

Bowell McLean Motor Company Ltd. have since purchased the 
Westglen Holdings Ltd. property abutting the City-owned 
lands and in a letter, dated March 6, 1979, request that 
the City approve the assignment of lease to their name 
effective April 1, 1979. It is noted that Westglen 
Holdings Ltd. will pay the rental increase from October 1, 
1978 to March 31, 1979. 

It is recommended that the rental of the above property 
be increased from $6,240. per annum net, to $8,362.50 per 
annum net, effective October 1, 1978, and that the foregoing 
request to assign the lease to the Bowell McLean Motor 
Company Ltd. for the remaining term expiring September 30, 
1988, be approved subject to the documents of assignment 
being to the satisfaction of the Director of Legal Services." 

The City Manager RECOMMENDS that the recommendation of the Supervisor 
of Properties be approved. 

7. Sale of City-owned Property. North of 2nd 

Avenue between Lakewood and Templeton Drives 

The Supervisor of Properties reports as follows :- 

"The owners of 2147 East 2nd Avenue, described as Lot 19, 
except Right-of-Way shown on Plan 4064, Subdivision A, 
Block 142, D.L. 264A, have advised that they would 
be interested in purchasing the City-owned property between 
their lot and the lane. 

The City property, known as that part of Lot 19, included 
in the Right-of-Way, shown on Plan 4064, Sub. A, Block 142 
D.L. 264A is approximately 33' x 33', zoned RS-2, One Family 
Dwelling District. This property was once part of the 
B.C. Electric Burnaby Lake Right-of-Way between Commercial 
Drive and Nanaimo Street, which was acquired by the City 
from the B.C. Electric in 1955. The idea of this 
acquisition being that some of these portions could be 
consolidated with City land and the balance of the lands 
to be sold to the abutting private owners and thereby 
recapture the original cost. These sales have more than 
returned this investment to the City. 

These excess portions of Right-of-Way are sold to the 
abutting owner when applied for, at a nominal rate as they only 
have value to these owners. The sale of this particular 
portion would increase the annual taxes to the City by $107.30. 

Following negotiations, the owners of Lot 19 have offered to 
purchase the City-owned property abutting their lot for the 
sum of $550.00 cash, plus administration and registration 
fees. This offer is inclusive of current year's taxes and 
is subject to the City property being consolidated with their 
property to form one parcel. Under the circumstances, this 
offer is considered fair and reasonable. 

It is therefore recommended that that part of Lot 19, included 
in Right-of-Way shown on Plan 4064, Sub. A, Block 142, D.L.264A 
be sold to the owner of Lot 19 for the sum of $550.00 cash 
plus administration and registration fees, inclusive of current 
year's taxes, subject to the lands being consolidated to form 
one parcel. " 
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Clause No. 7 cont'd : 

The City Manager RECOMMENDS that Council: 

A) Approve the above recommendation of the Supervisor 
of Properties. 

B) Authorize the Supervisor of Properties to offer the 
remaining pieces of City owned portions of right-of- 
way (shaded black on the attached map) for sale to 

the adjacent property owners on similar terms to those 
outlined in the report. 


FOR COUNCIL ACTION SEE PAGE(S) 
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DATE March 13, 1979 

TO: Vancouver City Council 

SUBJECT: Proposed R.C.M.P. Expansion and Redevelopment 

CLASSIFICATION: RECOMMENDATION 


The Director of Planning reports as follows: 
" PURPOSE 

The purpose of this report is to inform Council of a proposal by the 
R.C.M.P. to both expand and redevelop a portion of their facilities 
at the southwest corner of 33rd Avenue and Heather Street. Since the 
federal fiscal year ends on March 31st, 1979 and funding may be cur- 
tailed in the upcoming year, an indication of Council support in prin- 
ciple is sought so that Public Works Canada may decide whether to make 
an offer on the Workers' Compensation Board land to the south before 
the fiscal year's end. 

BACKGROUND 

Public Works Canada staff and their consultants met with Planning Depart- 
ment staff in June 1978 to discuss possible R.C.M.P. site redevelopment 
for the purpose of consolidating R.C.M.P. operations in Vancouver. The 
three operations to be consolidated are: (a) Headauarters for R.C.M.P. 
detachments; (b) special law enforcement sections; (c) R.C.M.P. police 
training centre for the Lower Mainland District, 'E' Division. Three 
alternatives were being explored. These were: 

(1) Redevelop totally on the existing R.C.M.P. lands. 

(2) Redevelop totally on the Workers' Compensation Board 
lands (and vacate the R.C.M.P. lands). 

(3) Redevelop on a combination of the R.C.M.P. and W.C.B. 
lands. 

Pursual of Option No. (1) would entail restoration of the Fairmont Barracks 
exterior and would require an increase in the permitted floor space ratio 
of 0.5 (established by Council resolution) to permit a total floor space 
ratio between 0.75 and 1.0. 

The Workers' Compensation Board facilities are located on two sites at 
the northwest and northeast corners of 37th Avenue and Heather Street. 
The westerly site, located south of the R.C.M.P. lands, accommodates the 
administrative function of the W.C.B. and some off-street parking. The 
easterly site is developed to accommodate the rehabilitation functions of 
the W.C.B. however these functions have now been relocated to Richmond. 
Off-street parking is also provided, a good portion of which is required 
to serve the office building on the westerly site. 

In addition to moving their rehabilitation functions to new facilities in 
Richmond, the W.C.B. will be relocating their administrative functions to 
Richmond within three years. During this three-year period the W.C.B. 
are contemplating relocation of their administrative functions to the 
vacated rehabilitation facilities across Heather Street to the east or, 
alternatively, to a variety of W.C.B. office facilities scattered through- 
out the Lower Mainland. Sale of the existing office facilities on the 
westerly site is being pursued in any event. 

R.C.M.P. PROPOSAL 

Public Works Canada have submitted a concept plan for the expansion and 
redevelopment of the present R.C.M.P. site. A copy of the site plan 
submitted is attached as a Appendix A. Attached as Appendix B is a 
letter dated March 1st, 1979 from Mr. R.E. Fairey of Public Works 
Canada outlining the proposed development. 


The main features of the proposal include: 

(a) Acquisition and use of the existing W.C.B. office building 
to the south. 

(b) Northerly extension of the parking area to the west of the 
W.C.B. office building and extension of the second level 
parking structure. 

(c) Retention of the Fairmont Barracks and the Crime Detection 
Laboratory. 

(d) Removal of all other buildings on the present R.C.M.P. site 
and construction of a new complex located between the Fair- 
mont Barracks and the Crime Detection Lab, accommodating 
barracks, gymnasium, division stores, post garage, workshop, 
office accommodation, underground off-street parking and 
underground revolver range. 

(e) Provision of a surface parking area located on the west side 
of Heather Street towards the centre of the block, and 

(f) Reduction in vehicular access to two points from Heather 
Street. 


The entire development will be phased over a number of years, commencing 
with interior renovation of the W.C.B. administration building. Con- 
struction of the new complex located between the Fairmont Barracks and 
the Crime Detection Lab is scheduled to corimence in 1985. According to 
Mr. Fairey, commencement of this phase could be accelerated or delayed 
depending upon the availability of funding. 

A total of 198 off-street parking spaces are presently provided on-site 
to serve the existing W.C.B. office building. The majority of these 
spaces are located to the west of the building in a surface parking area 
with a partial second tier parking structure adjoining the office build- 
ing. Additional off-street parking is provided along the northerly pro- 
perty line and 18 guest off-street parking spaces are located off Heather 
Street. In addition to these 198 off-street parking spaces 114 spaces 
are developed on the northerly portion of the easterly site across Heather 
Street. A lease arrangement with a church located to the south of the 
site across West 37th Avenue provides an additional 40 off-street parking 
spaces. A total of 352 off-street parking spaces (including the 40 leased 
spaces) are therefore available to serve the existing W.C.B. office build- 
ing. An off-street parking plan provided by a W.C.B. on March 9th, 1979 
indicates provision of 181 off-street parking spaces to serve the rehabili- 
tation facilities on the easterly site, which are now vacant. Parking 
overflow evidenced daily on the surrounding residential streets is admit- 
tedly related to the W.C.B. 

The concept plan submitted by Public Works Canada proposes a total of 
795 off-street parking spaces (including 339 underground spaces below the 
new complex scheduled for 1985). While further analysis would be re- 
quired on the number and location of off-street parking spaces, those out- 
lined in the concept plan appear to be reasonable based on the estimated 
1986 and 1998 employee and visitor projections as outlined by Mr. Fairey. 
Detailed assessment would be undertaken once the concept plan has been 
further developed and submitted as a development permit application. 

Existing Zoning 

The existing R.C.M.P. site is zoned CD-I under By-law No. 4665, enacted on 
November 28th, 1972. The only use permitted under the By-law is 'a use 
required by a public authority (R.C.M.P. Headquarters) and customarily 
ancillary uses'. Six conditions of development were established by 
Council at the Public Hearing, including the maximum floor space ratio 
of 0.5 excluding underground off-street parking and storage areas, and 
a maximum building height of 50 feet measured from the adjoining grades. 


The Workers' Compensation Board lands comprising both sites at the north- 
west and northeast corners of Heather and 37th Avenue are also zoned 
CD-I Comprehensive Development District under By-law No. 4393 enacted on 
December 3rd, 1968. Among those specific uses listed in this By-law is 
'office complex'. Among those conditions established by Council resolu- 
tion at the Public Hearing is a maximum floor space ratio of 1.0 and a 
maximum height of 48 ft. above the Heather Street elevation. 

Figures supplied by Mr. Fairey indicate a first phase floor space ratio 

of 0.339. This would increase to 0.483 following completion of phfeise 2 - 

development of the new complex located between the Fairmont Barracks and 
the Crime Detection Lab. 

Approval Procedure 

While the Workers' Compensation Board lands to the south of the R.C.M.P. 
site are zoned CD-I under a separate By-law, 'office complex' is a per- 
mitted use and would appear to be consistent with the proposed use of 
the existing facilities by the R.C.M.P. Phase 1 of the development pro- 
posal involves demolition of various sundry buildings on the R.C.M.P. 
site, provision of additional off-street parking spaces and alteration 
of vehicular traffic circulation within the enlarged site. This phase 
could be accommodated under the existing CD-I By-laws and would not 
require amendment of the existing conditions of development established 
by Council resolution. 

The second phase of the proposed development entails construction of a 
new complex located between the Fairmont Barracks and the Crime Detec- 
tion Lab. The figures available at present and the preliminary drawings 
submitted indicate that this phase would also comply with the maximum 
floor space ratio and height provisions established by Council resolution. 

Based on the concept plan and the information submitted it appears that 
neither rezoning nor amendment to the conditions of development established by 
Council resolution are required. The concept proposal, once formalized, 
could be assessed under the development permit application process. Input 
from area residents would be accommodated through the development permit 
notification procedures. While a rezoning of the entire site to a new 
CD-I Comprehensive Development District is desirable for administrative 
purposes, such a rezoning may be initiated at any time in the future. 

Conclusion 

Given that the Workers' Compensation Board have relocated a portion of their 
facilities to Richmond and are proceeding towards total relocation, the use 
of the existing W.C.B. office building by the R.C.M.P. is appropriate. 
Details of this and subsequent redevelopment of the existing R.C.M.P. lands 
as outlined in the concept plan can be assessed upon submission of a 
development permit application. The concept plan is worthy of support in 
principle. 

Recommendation 

The Director of Planning recommends: 

That the concept plan for expansion and redevelopment of the 
present R.C.M.P. site as illustrated in the drawings stamped 
'Received, City Planning Department, March 5th, 1979' be 
approved in principle, with further analysis to be undertaken 
upon submission of a development permit application." 


The City Manager REC0W1ENDS the foregoing recommendation of the Director of 
Planning be approved. 
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March 16, 1979 


TO: 


Vancouver City Council 


SJBJECT: 


Name Tags for Members of Vancouver Police Department 


CLASSIFICATION: 


RECOMMENDATION 


The City Manager reports as follows: 

On October 19, 1976, by Order in Council, regulations were made pursuant to 
the B.C. Police Act, that required: 

"8. (1) A silver badge, metal or plastic, bearing an 


identification number or name, shall be worn 
above the right breast pocket of all uniform 
officers, but the wearing of an identification 
badge by executive and senior officers shall 
be at the discretion of the Chief Constable." 


The regulations further state at Section 2. (2): 

"....full compliance is required by the 1st day of 
October, 1979." 

The same Order in Council also provided: 

"8. (3) An identification card, wallet size, white with 
dark blue printing, shall be issued to each' 
member and shall bear the following information: 


(a) The front side shall clearly identify the muni- 
cipality and the police department, state the 
full name of the holder, his date of appointment 
as a peace officer and present rank and shall 
bear the signature of the Chief Constable. 

(b) The reverse side shall bear a photograph and 
right index fingerprint of the holder and his 
social insurance number, blood group and 
signature . " 


To meet the requirements of Section 8 (1) , the Police require authorization 
for 2,000 name tags at a cost of $2,500. 

To meet Section 8 (3) , the Police proposed to acquire a rotary system unit 
for manufacturing identification cards at a cost of $6,833. 

This unit would almost pay for itself in the initial issue of the new 
cards, and will also be used for updating the cards and will be available 
to other civic departments who may need to provide I .D . cards . 

Both items were sxibmitted by the Police to the staff budget review committee 
and were approved by that committee, and they are included as a first 
priority in the budget which will be submitted to Council through the 
Finance Committee. 

The Acting Chief Constable has now requested advance approval of these 
two items, totalling $9,333, so that orders can be placed in time to 
meet the deadlines of the Police Act. 

I RECOMMEND that Council approve the request of the Acting Chief Constable. 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


MARCH 8, 1979 


A meeting of the Standing Committee of Council on Community Services 
was held on Thursday, March 8, 1979, in Committee Room No. 1, Third 
Floor, City Hall, at approximately 1:30 P.M. 


PRESENT: Alderman Rankin, Chairman 
Alderman Bellamy 
Alderman Gerard 
Alderman Little (Clauses 2 to 8) 
Alderman Marzari 

COMMITTEE CLERK: H. Dickson 


Recorded Vote 

Unless otherwise indicated, votes of the Committee on all items 
are unanimous . 


RECOMMENDATION 

1. Nursing Home Facilities in the City of Vancouver 

The Committee, at its meeting on February 8, 1979, received 
for information a Manager's report dated December 29, 1978 on 
nursing homes. 

The Chairman has requested the report (copy circulated) be 
again placed on the agenda. 

Appearing before the Committee on this matter were the 
Acting Medical Health Officer, the Director of Environmental 
Health, Dr. Gerry Walters, administrator of the Long Term Care 
Program, and Ms. Barbara Donelly of Community Care Facilities 
Licensing. 

The Committee noted from the December 29, 1978 Manager's 
report that as of November 30, 1978, a total of 979 persons 
requiring long term care were awaiting placement in care faci- 
lities. The Committee requested some comment on the current 
status . 

The Health Department representatives responded the waiting 
list is still over 900 persons and many of these individuals are 
now in personal care facilities. The City has approximately 
2,500 personal care beds and 535 beds for intermediate (higher 
level) care. Eighteen hundred (1,800) persons require inter- 
mediate care and as there are only 535 such beds available, 
approximately 1,300 persons requiring intermediate care are 
housed in personal care facilities. 

The level of staff in personal care facilities is being 
upgraded to provide a higher level of care, but most of the 
personal care buildings do not meet the physical standards 
required for the intermediate level of care. 

Many of the personal care buildings cannot economically be 
converted to intermediate care facilities and, the Committee was 
told, the long term solution is for new construction. Plans are 
on drawing boards for the construction of intermediate care 
facilities totalling approximately 500 beds, of which 130 will 
be in Champlain Heights, 120 in False Creek, 55 at 22nd and Renfrew 
and 200 at Haro Park. These 500 beds may be available within 
twenty-four (24) months, leaving a deficit of 800 intermediate 
care beds. 
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Clause No. 1 Continued 

The Health Department representatives explained major 
problems in developing appropriate intermediate care facilities 
include a lack of suitable land in the City and the financing 
formula of Central Mortgage & Housing Corporation, which allocates 
$28,000.00 per unit for intermediate care facilities, of which 
only $2,500.00 can be for land costs. 

This land costs allocation for land within the City of 
Vancouver is usually inadequate. The Committee was also advised 
that Central Mortgage & Housing Corporation has committed itself 
to one-third more projects than funds are available for this 
year. 

The Health Department representatives also stated they have 
some concern that proper amenities should be provided in new 
intermediate care facilities. 

Following discussion, it was 

RECOMMENDED 

THAT the report received this date from the Health 
Department, regarding nursing home facilities, be 
received and the matter be deferred for further 
consideration at a future meeting of the Committee 
to which the manager and the architect of social 
housing of Central Mortgage & Housing Corporation 
and the Provincial Long Term Care architect be 
invited. 


2 . Extension of Hours - Burrard Hotel "Pub" 

The Committee had before it for consideration a Manager's 
report dated February 16, 1979 in which the Director of Permits & 
Licenses reported as follows; 

"A letter has been received from the Burrard Hotel, 712 Richards 
Street, requesting Council approval to keep their Class A "Pub" 
open from 11:30 A.M. to 1:30 A.M. for Friday and Saturday only. 

The Police Department advise they have no objection to the 
extension of hours for the "Pub". 

In view of the comments from the Police Department, which is 
responsible for patrolling liquor premises, I RECOMMEND the 
request from the Burrard Hotel be approved." 


It was 
RECOMMENDED 

THAT the application of Burrard Hotel to keep their 
Class "A" pub open from 11:30 A.M. to 1:30 A.M. 
Fridays and Saturdays be approved. 


3. Progress Report - Hotel Vancouver Upgrading 

The Committee had before it for consideration a Manager's 
report dated February 16, 1979, on the upgrading program at the 
Hotel Vancouver, in which the Fire Chief reported as follows: 
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Clause No. 3 Continued 


" The Fire Chief reports that series reports #11 and #12 have been received 
from Mr. D. S. Harris, solicitor for Canadian National Hotels and these 
reports ntay be summarized as follows: 

Sprinkler Installation Program 

Installation of this system is slightly ahead of schedule. It is anticipated 
that the installation will be complete in April 1979. 

Fi re Alarm System 

Completion of this system will follow close upon completion of the sprinkler 
installation. The only delay anticipated, may be the supply and installation 
of the master control panel, but in any event, the entire system wi 1 1 be 
operational well within the time frame set for compliance by City Council. 

Architectural Modifications 

a) Guest Room Door Upgrading 
Now complete. 

b) Miscellaneous Fire Separations (i.e. Door Closures^ Wire Glass Windows, etc.) 
Progressing satisfactorily - near completion. 

c) Stairwell Enclosures and Exits from Assembly Areas 

This phase of the program has now been given to Keen Engineering to prepare 
working drawings. It is expected that the structural modifications will 
start within the next few months. 

The time frame set by Council calls for completion of the entire upgrading 
program by August 9, 1979. 

The Fire Chief is satisfied that reasonable progress is being maintained by 
the hotel owners to upgrade this building. " 


Appearing before the Committee on this matter was Chief 
Fire Warden Birnie who reminded the Committee the deadline by 
which all upgrading at this hotel must be completed is August 
9th, 1979. 

Drawings for construction of new stairways to the public 
assembly areas have been finalized but tenders have not yet been 
called and hotel officials have advised the Chief Fire Warden 
they anticipate completing the work within three months. 

The Committee instructed the Chief Fire Warden to monitor 
the progress at the Hotel Vancouver carefully, and it was 

RECOMMENDED 

THAT the Manager's report dated February 16, 1979, 
on the Hotel Vancouver upgrading program, be 
received. 


4 . Family and Juvenile Court Committee 

The Committee, on February 8, 1979, deferred consideration 
of the annual report (copy circulated) from Council's Family and 
Juvenile Court Committee pending an appearance before the Com- 
mittee of representatives of British Columbia Buildings 
Corporation to discuss upgrading of the premises they lease 
from the City at 2625 Yale Street and progress toward construction 
of a new Family and Juvenile Court. 


Continued 


/ ^1 

BOARD OF ADMINISTRATION 


54j 


PROPERTY MATTERS 
JANUARY 8, 1971 


RECOMMENDATION 

1. Tender for Lease - Parking Site 

Sit: E/S Richards St. between Robson & Georgia Sts. 

The Supervisor of Property and Insurance reports as follows: 

"Tenders for the operation of the above parking lot being 
Lots 12 - 16, Block , D.L. 5^1 located on the East side 
of Richards Street between Robson and Georgia Streets, 
were advertised in the local newspapers and were opened 
by the Board of Administration on December 29th, 1970 in 
accordance with the usual tendering procedure. The 
tenderers in each case, were required to submit on the 
basis of a flat rate as well as a percentage of the 
monthly gross, both figures were required to be quoted. 

The lease is to commence on January 19, 1971 and is for 
a period of 5 years, subject to 12 months notice of 
cancellation after the first year, if the site is required 
for civic purposes. The lessee is required to bear all 
expenses except property taxes. The operation of the site 
is to be in accordance with the terms and rates established 
by the former Vancouver Parking Commission. The site is 
to be open for business from 8 a.m. to 6 p.m. daily, 
except Sundays and public holidays. Operation on public 
holidays and evenings is at the discretion of the operator. 

The following bids were received: 

a) Gillette Brothers, who offered a flat rate of $1,125 
per month for the first year, 

^1,225.00 per month for the second year, and 
$1,300.00 per month for the remaining period of the 
lease, or 70^ of one half of the total gross parking 
revenue derived from the operation of the combined 
Gillettee Parking lot and the City site. 

b) Aide Auto Parks Limited, who offered a flat rate of 
$1,083.00 per month, or SS% of the gross revenue. 

With reference to the Gillette Brothers bid. Council is 
advised that they presently operate their own parking site 
adjacent to the City site. The sites are of approximately 
the same size and for this reason they have offered on 
the basis of 70/^ of one half of the total parking revenue 
of the combined sites. 

The successful tenderer is required to submit a statement 
of the annual gross income as certified by a Public 
Accountant . 

An analysis of these bids indicates that the offer from 
Gillette Brothers will generate the highest return to the 
City. 

RECOMMENDED that the bid from Gillette Brothers be 
accepted, and a lease be drawn in accordance with the 
foregoing conditions, as well as those stated in the tender 
call and subject to the approval of the City Engineer 
and Corporation Counsel." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 

5jt sjc )|c 9|c 3|c 
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Clause No. 4 Continued 

Appearing before the Committee this date was Mr. T. J. L. 
McKinney, Vice-President, Planning and Client Services, British 
Columbia Buildings Corporation, with his architect for the new 
court project planned for the northwest corner of 12th and Cambie. 
Representatives of the City's Family and Juvenile Court Committee 
were also present and distributed copies of a new report (Appendix 
"B") indicating that problems at 2625 Yale Street are being 
rectified. 

Mr. McKinney and the project architect for the new court 
displayed for the Committee preliminary drawings of a new three- 
storey 45,000 square foot structure to be constructed on Provincial 
property at 12th and Cambie for a new juvenile court building and 
details of the building were explained to the Committee. The 
new structure will contain five court rooms and B.C. Buildings 
Corporation expects to apply for a preliminary development permit 
the first week in April following which it will apply to the 
Treasury Board for approval of the estimated $4-Million the build- 
ing will cost. 

Mr. McKinney anticipated construction will commence in August 
or September and be completed by August 1980. 

Following discussion, it was 

RECOMMENDED 

THAT the report received this date from the Family and 
Juvenile Court Committee and the verbal report from Mr. 
T.J.L. McKinney of B.C. Buildings Corporation and his 
architect, be received. 


5 . Balmoral Hotel, 159 East Hastings Street 

The Committee had before it for consideration a Manager's 
report dated February 20, 1979 (copy circulated) in which the 
Director of Permits & Licenses, following receipt of a letter 
from the Downtown Eastside Residents' Association, reported on 
the status of several deficiencies in the building. 

Appearing before the Committee on this matter was a repre- 
sentative of the Downtown Eastside Residents' Association who 
advised the Committee there are still dangerous carpets on the 
stairway in the building and a recently installed handrail is 
very flimsy. 

A spokesman for the Permits & Licenses Department advised 
the department will recheck the hotel on March 12th to ensure 
the necessary repairs have been made. 

During discussion, the Committee noted that the Balmoral 
Hotel had previously been well run and this apparently is no 
longer true. There has been a recent change in the management 
of the building. 

Following discussion, it was 

RECOMMENDED 

THAT the Manager's report dated February 20, 1979, 
on upgrading at the Balmoral Hotel, be received 
and the Director of Permits & Licenses report back 
to the Committee two meetings from this date on 
the condition of the hotel. 
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6. Request for Endorsement of an Application to 

Health and Welfare Canada for a Research Project 

The Chairman had agreed to hear a delegation from Ms. Linda 
McNutt and Mr. Bruce McNeill and they appeared this date to speak 
to their proposal to seek funding from Health and Welfare Canada 
to undertake a research study of young male prostitutes in the 
Davie Street area. They are seeking an endorsement from the 
City for their project. 

During discussion the Committee pointed out a number of 
studies on this subject have been undertaken and that the problem 
of male prostitution has diminished. 

The Committee felt that in view of the fact that studies 
have already been done and the number of male prostitutes has 
decreased, Ms. Linda McNutt and Mr. Bruce McNeill should be 
allowed time to reconsider their proposal. 

It was 

RECOMMENDED 

THAT the application of Ms. Linda McNutt and Mr. Bruce 
McNeill be deferred to the next meeting of the Committee 
to permit a representative of the Social Planning Depart- 
ment time to explain to Ms. McNutt and Mr. McNeill studies 
which have already been done on male prostitution in 
Vancouver. 


7 . Liquor Store at Hastings and Main Streets 

The Committee had before it for consideration a Manager's 
report dated February 6, 19 79, in which the Chief Constable 
and the Director of Social Planning reported as follows: 


"On August 29th, 1978, City Council recommended that the Director of Social 
Planning report to Council on the operation of the liquor store at Hastings 
and Main Streets. 

In September, 1978, Social Planning staff met with the Vancouver Police Department 
to discuss general problems involving the liquor store at 238 East Hastings. 
The Police reported that drunkenness and an increasing number of strong armings 
in the area was a concern. They were planning to assign two beat constables 
to the area on a trial basis. The beat constables would monitor the activity 
on the street as well as in the liquor store. 

After a four month period the Vancouver Police Department reports: 

(a) a significant decrease in drunkenness and strong arming in the area; 

(b) the liquor store is being reasonably well managed with no sale of liquor 
to intoxicated persons; and, 

(c) the visibility of the constables has resulted in an improved street 
environment and reduced criminal activity in the area. 

The Vancouver Police are assigning two constables to this area on a permanent 
basis. The constables will work during the day and afternoon shifts. The 
Police Department will continue to monitor the activity on the street, the 
liquor store and the area in general. If problems such as drunkenness and 
strong armings should arise again, the Vancouver Police Department will be in 
contact with Social Planning Department staff and both will review the situation. " 
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Clause No. 7 Continued 

A representative of the Planning Department appeared before 
the Committee on this matter. 

During discussion the Committee indicated it wished to be 
provided status reports regarding conditions at the Hastings and 
Main Streets liquor store. 

Following discussion, it was 

RECOMMENDED 

THAT the Manager's report dated February 6, 1979, 
on the liquor store at Hastings and Main Streets, 
be received and the Director or Social Planning be 
requested to report back to the Community Services 
Committee on this matter in three months. 


8 . Rooming House at 634 East Georgia Street 

Council, on February 20, 1979, referred back to the Community 
Services Committee the attached clause from its meeting of 
February 8, 1979, in which the Committee recommended the owner of 
634 East Georgia Street be advised that phase 1 of the upgrading 
required at the building be completed within three months and 
phase 2 be held in abeyance until the report from the Downtown 
Housing Implementation Committee has been received. 

Mr. Humphrey Killam, owner of 634 East Georgia Street, and 
the Director of Permits & Licenses appeared before the Committee 
on this matter. 

During discussion, Mr. Killam indicated that he cannot afford 
to complete the phase 1 items within three months and also 
inquired what the City is doing about other buildings in the 
downtown eastside which do not comply with all City regulations. 

It was also noted during discussion that the Director of 
Permits & Licenses, in a Manager's report which was considered 
at the February 8, 1979 Community Services Committee meeting, 
recommended Mr. Killam be allowed twelve (12) months to complete 
the phase 1 renovations. 

The building Mr. Killam owns at 634 East Georgia Street is 
sprinklered, but in 1976, City Council increased its standards 
for such buildings and the Deputy City Manager pointed out the 
forthcoming report from the Downtown Housing Implementation 
Committee addresses the matter of higher standards for buildings 
whose owners had been previously told sprinklers' were sufficient. 

Following discussion, it was 

RECOMMENDED 

THAT the matter of upgrading of 634 East Georgia Street 
to meet City by-law requirements be deferred until the 
Community Services Committee has considered the report 
from the Downtown Housing Implementation Committee. 


The meeting adjourned at approximately 3:00 P.M. 
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PART REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


MARCH 8, 1979 


A meeting of the Standing Committee of Council on Planning 
and Development was held in the No. 2 Committee Room, Third Floor, 
City Hall, on Thursday, March 8, 1979 at approximately 1:30 p.m. 


PRESENT : Alderman Harcourt, Chairman 

Alderman Boyce 
Alderman Ford 
Alderman Kennedy 
Alderman Puil 

CLERK TO THE 

COMMITTEE : M. L. Cross 


RECOMMENDATION 

1. Airport Planning Process 

The Committee considered a report of the City Manager dated 
February 19, 1979 (copy circulated) in which the Director of Planning 
states that the airport problems are very important ones, needing 
concerted efforts to resolve. However, negotiations are clearly 
not working and are not an efficient or an effective use of staff 
time. 

If the airport issues are to be successfully resolved, it is 
essential that the various governments and organizations involved 
agree to a process of consultation based on trust and mutual respect. 
That process would seem to require at a minimum that all involved 
parties feel confident: 

a) that their objectives and concerns are being adequately 
represented; 

b) that they are being heard and understood by those responsible 
for making decisions on the airport matters; and 

c) that information used in making decisions is openly accessible 
to all. 

The Director of Planning recommended: 

a) That Council appoint a Committee of its members to meet 
directly with the Federal Minister of Transport and with 
other interested ministries, organizations, and governments, 
including: the Provincial Ministers of Transportation and 
Municipal Affairs, the Council of Richmond, the G.V.R.D. 
Board, and the Community Forum on Airport Development. 

b) That the purpose of such a meeting be to agree to a procedure 
for airport planning consultation consistent with the 
objectives outlined above. 

The Chairman suggested that he, the Vice-Chairman of the Committee 
and the Mayor form the Committee referred to in the Director of 
Planning 's recommendations. 
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Clause No. 1 cont'd ; 

After discussion the Committee 
RECOMMENDED 

A. THAT the Mayor and the Chairman and the Vice-Chairman 
of the Standing Committee on Planning and Development 
meet directly with the Federal Minister of Transport 
and with other interested ministries, organizations, 
and governments, including: the Provincial Ministers 
of Transportation and Municipal Affairs, the Council of 
Richmond, the G.V.R.D. Board, and the Community Forum on 
Airport Development. 

B. THAT the purpose of such a meeting be to agree to a 
procedure for airport planning consultation consistent 
with the objectives outlined above. 


2 . Liaison Aldermen 

The Chairman noted that he, as well as the Mayor, had received 
correspondence from various Neighbourhood Improvement Program and 
Local Area Planning Committees requesting the appointment or re- 
appointment of Liaison Aldermen. He noted that there had been no 
official request from the Downtown Eastside for a Liaison Alderman. 

The Committee 

RECOMMENDED 

THAT the following be appointed as Liaison Aldermen to the 
various Local Area Planning/Neighbourhood Improvement Committees: 


Alderman 


Bellamy 
Boyce 


Grandview-Woodlands (L.A.P. & N.I. P.) 

Champlain Heights (L.A.P.) 
Kensington (N.I. P.) 

Riley Park (N.I. P.) 

Mt. Pleasant (N.I. P.) 

Kitsilano (L.A.P. & N.I. P.) 

Kiwassa (N.I. P.) 

Marpole (L.A.P.) 


Alderman 


Alderman 


Ford 


Alderman 


Gerard 


Alderman 


Harcourt 


Alderman 


Marzari 


Alderman 


Puil 


The meeting adjourned at approximately 2:15 p.m. 


* * * * 
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REPORT TO COUNCIL 
STANDING COMMITTEE OF COUNCIL 
ON 

TRANSPORTATION 


March 8, 1979 


A meeting of the Standing Committee of Council on 
Transportation was held on Thursday, March 8, 1979, in the 
No. 1 Committee Room, third floor. City Hall, at approximately 
3:30 p.m. 


PRESENT: Alderman D. Bellamy, Chairman 

Alderman H. Boyce 

Alderman M. Harcourt 

Alderman H. Rankin 

ABSENT: Alderman W. Kennedy 

COMMITTEE CLERK: J. Thomas 


The minutes of the meeting of February 15, 1979, were 
adopted. 


RECOMMENDATION 

1. Request for Pedestrian Actuated Signal: 

Intersection of Fraser Street and 20th Avenue 

The Committee had for consideration a Manager's Report 
dated February 19, 1979 (circulated) , in which the City Engineer 
reported on a study of pedestrian crossing conditions at the 
intersection of Fraser Street and 20th Avenue, conducted as a 
result of a citizens ' petition requesting a pedestrian actuated 
signal at this location. 

The City Engineer reported an analysis of the traffic 
conditions and the application of the pedestrian crossing warrant 
approved by Council, indicated a pedestrian actuated signal was 
not warranted at the intersection. 

Mr. D. Rudberg, Assistant City Engineer, addressed the 
Committee and stated the study conducted by the Traffic Division 
covered existing conditions at the intersection, traffic volumes 
and speeds, and accidents recorded for intersections on Fraser 
between 17th and 20th Avenues. It was found reported pedestrian 
accidents at 20th Avenue (one in 1978, none in the years 1973 to 
1977) were comparable to other intersections in the study area. 
Pedestrian crossing activity at 20th Avenue was considerably 
lighter than in the commercial area a few blocks away. The 
Kensington and Riley Park Area Planning offices had been consulted 
but neither attached importance to the intersection at 20th 
in terms of other priorities in their respective areas . 

Constable Fred Ells, head of the Police School Patrol 
Branch, advised he had carried out two surveys, particularly 
noting the number of school children using the crossing - two 
elementary and 23 secondary. He felt there was not sufficient 
traffic or number of students crossing to warrant a school patrol. 
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Clause 1 continued 


There was very light traffic turning movement, visibility was 
excellent with clear views of the intersection in both directions. 
Constable Ells said he agreed with the City Engineer's conclusions. 

Mr. Alf Worthington, 3543 Eraser Street, addressed the 
Committee on behalf of the petitioners and Royal Canadian Legion, 
Lord Nelson Branch 68, located at the southwest corner. He 
questioned accident statistics referred to in the Manager's 
Report, and stated his residence overlooked the intersection and 
he had personally witnessed eight car accidents, two involving 
pedestrians, between August 1977, and September 1978. Mr. 
Worthington also noted 140 students attended Glad Tidings Temple 
School on the northeast corner, and approximately half crossed 
Eraser at 20th on a regular basis. If a signal was not warranted, 
he felt a painted crosswalk with warning signs should be installed 
as a minimum safety measure. 

Eollowing discussion, the Committee 

RECOMMENDED 

THAT a painted crosswalk and warning signs be installed 
on Eraser Street at 20th Avenue. 


2 . Cancellation of Exclusive Bus Lane on Seymour Street 

In a City Manager's Report dated Eebruary 26, 1979, the 
City Engineer reported on a proposal to cancel the exclusive bus 
lane on Seymour Street from Drake to Cordova. The proposal was 
generated by staff in consultation with B.C. Hydro and the Police 
Department. 

The City Engineer reported as follows : 

"During the construction of the Granville Mall, all north- 
bound transit traffic on Granville was re-routed onto 
Seymour Street. To accommodate the increased volume of 
buses, the east lane of Seymour Street was designated an 
exclusive bus lane. In 1975, after Granville Mall was 
opened, the restrictions on automotive use of the lane 
were reduced to be effective 7-9 a.m. and 3-6 p.m. only, 
on weekdays. In 1977, in conjunction with the introduction 
of SeaBus, all local services were routed onto Granville 
Mall, leaving only the Fastbus services on Seymour, and 
these all turn left at Dunsmuir. 

Analysis 

In review of transit operating conditions on Seymour 
Street, the following points were noted: 

a) When the exclusive transit lane was designed, traffic 
on Seymour exceeded 100 transit vehicles in the peak 
hour and the majority of these were local services 
which both loaded and unloaded passengers on Seymour 
Street. The peak hour traffic occurred during the 
P.M. rush when loading (slower than unloading because 
of fare collections) predominated. 

b) Now the peak hour traffic is 40 transit vehicles in 
the A.M. rush. These vehicles are all Fastbus 
services from the southern suburbs and are unloading 
only . 
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c) For other times of the day, including the P.M. 
rush, only 16 vehicles per hour use the lane, again 
unloading. The additional service for the P.M. 
rush operates on Hornby and Howe. 

d) North of Dunsmuir, no transit traffic uses the 
exclusive bus lane and all signs identifying the 
lane are covered. 

e) The Police report that the obvious lack of heavy 
transit traffic on Seymour Street has led to • 
difficulty enforcing regulations pertaining to the 
exclusive bus lane. 

In consideration of the above points, it is concluded that 
the exclusive lane is no longer needed or justified. B.C. 
Hydro Transit engineering staff have been consulted and 
concur with this conclusion. 

In accord with the foregoing, it is recommended: 

A. That the exclusive transit lane on the east 
side of Seymour Street from Drake to Cordova 
and the associated turning regulations be 
cancelled; and 

B. That the bus stop on northbound Seymour at 
Dunsmuir be cancelled." 


RECOMMENDED 

THAT the recommendations oontaine d in the Manager's 
Report dated February 26, 1979, be approved. 


3 , Champlain Heights Transit Changes 

On February 8, 1979, the Committee reviewed transit schedule 
revisions for Champlain Heights and expressed concern that service 
cutbacks in the evenings and on Sundays and Holidays would result. 
The Committee recommended, and Council subsequently approved, 
the following resolution: 

"That B.C. Hydro be requested to continue to provide 
the present 20 minute service during nights and on 
Sundays on the #26 Boundary route and the half mile 
extension. If B.C. Hydro is unwilling to accede to 
this, then Council request the following service be 
provided : 

15 minute service on the present route and 
half mile extension during the daytime and 
evening Monday through Saturday. 

20 minute service on the present route during 
nights and all day Sunday." 

Before the Committee for consideration was a communication 
dated February 26, 1979, from Mr. Larry E. Wight, General 
Manager, Transit, B.C. Hydro, commenting as follows: 
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"The recent extension of the 26 Boundary service from 
54th and Boundary southward to a point immediately south 
of Rumble on Matheson in the Champlain Heights area was 
discussed with officials of the City Engineering Department 
and it was agreed that service would be extended effective 
16 February 1979 within the framework of the present hours 
of service and the present number of transit vehicles 
assigned to the Boundary route . 

Under this arrangement it has been possible to extend 
coverage and to retain the previous 15 minute service 
during rush hours, mid day and evenings. 

The only change is after 9:30 p.m. and all day Sundays 
and Holidays where the former 20 minute service has been 
extended to 30 minutes. During those periods only one 
bus is assigned to the route and the added distance cannot 
be accommodated in the former 20 minute round trip time. 

The 30 minute service during those periods seems reasonable 
in view of the light ridership at those times. In addition, 
because the connecting 8 Davie-19 Kingsway service to and 
from downtown operates on a 15 minute frequency during these 
periods, direct connections are now provided at Joyce Loop 
with the 30 minute Boundary service, thus offering more 
convenient transfer opportunities than under the former 
20 minute service. 

For those reasons we can't agree that any change during the 
periods referred to is warranted." 


The Assistant City Engineer, Traffic Division, recalled that 
when the proposed service extension had been considered by the 
Committee on December 7, 1978, the Committee had noted the 
cutbacks and restriction of service but felt it was important 
to get a transit service into newer areas of Champlain Heights, 
to meet the needs of the incoming residents. 

The Chairman expressed concern on existing bus service 
south from the Joyce Road Loop. Committee Members discussed 
the procedures available to municipalities for improving bus 
service following the UTA take-over of transit operations . The 
City Manager advised the UTA int aided to provide opportunities 
to improve bus service four times a year; however, it was not 
known if this would be affected by the recent change in the 
take-over date. 

It was agreed the #26 service be monitored to assess the 
effect of the revisions which were introduced on February 16, 
1979. 

RECOMMENDED 

THAT B.C. Hydro be advised Council reaffirms its 
opposition to any cutbacks in the #26 Boundary 
transit service. 


***** 
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The meeting adjourned at approximately 3:50 p.m. 
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REPORT TO COUNCIL 


STANDING COmiTTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 

March 8, 19 79 


A meeting of the Standing Committee of Council on Finance 
and Administration was held on Thursday, March 8, 1979, at 
3:30 p.m. in the No. 3 Committee Room, third floor. City Hall. 

PRESENT ; Alderman Little (Deputy Chairman) 
Alderman Ford 
Alderman Gerard 
Alderman Marzari 

ABSENT ; Alderman Puil (Civic Business) 

CLERK: G. Barden 


RECOMMENDAT I ON 

1. Vancouver Public Aquarium 

Association - Grant Request 

At the request of the Vancouver Public Aquarium Association, 
it was agreed to defer this matter to the next meeting of the 
Committee. 


2. Health Department Lifestyle 
Project - Update 

On November 22, 1977, City Council passed the following 
motion: 

"THAT the Medical Health Officer report back to the 
Finance Committee on the possibility of developing 
a Lifestyle Program subject to favourable financial 
support from the Federal Government. " 

The Committee considered the attached Manager's report 
dated February 9, 1979, wherein the Medical Health Officer gave 
an update on the Health Department Lifestyle Project. 

Dr. Frederick Bass, Director of the Lifestyle Project and 
Dr. T. MacLean attended the meeting and explained that negotiations 
with the Federal Government had failed to produce the funding 
anticipated for the project but the door is not closed. They had 
been successful in securing a grant of $45,000 from the B.C. 
Health Care Research Foundation to develop a program effective 
for self -management of smoking and weight control. This project 
began March 1, 1979, and will be completed February 29, 1980. 
Dr. Bass reviewed with the Committee the additional programs in 
the Health Department's Lifestyle Project which are outlined in 
the Manager's report. 

The Committee questioned the effectiveness of such programs 
and fees charged. Dr. Bass explained that there have been 
benefits found with people who want to quit smoking but need help 
to accomplish it, hpwever, he would hope to be able to make those 
kinds of assessments in two or three years and would like to 
report back to the Committee at that time. Also, he felt they 
should perhaps have a fee structure and he would like to report 
back on a more specific proposal in this regard. The Committee 
agreed Dr. Bass should review these matters and report back at 
an appropriate time. 



cont'd. 
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CITY OF VANCOUVER 
INAUGURAL MEETING 


An Inaugural Meeting of the Council of the City of Vancouver 
was held on Tuesday, January 19, 1971, in the Council Chamber at 
approximately 9:30 A.M. 

His Worship the Mayor- Elect, Thomas John Campbell, entered 
the Chamber accompanied by The Honourable Mr, Justice Angelo E. 
Branca of the Court of Appeal of British Columbia, and The Rev, 
Dr , George Turpin, Civic Chaplain, 


ADMINISTRATION OF OATHS 


The Honourable Mr, Justice Branca administered the Oath of 
Office to His Worship Mayor-Elect Campbell, 

The Honourable Mr, Justice Branca administered the Oath of 
Office to Aldermen-Elect : 


Earle Gordon Adams 
Hugh Stuart Bird 
Ernest James Broome 
Brian Kenneth Calder 
Walter Gordon Hardwick 


Marianne Elizabeth Linnell 

Arthur Phillips 

Harry Rankin 

Edward Charles Sweeney 

Halford David Wilson 


ROLL CALL 


The Council was called to order and the City Clerk called 
the Roll , 


INVOCATION 


The Rev, Dr. George Turpin, Civic Chaplain, gave the Invocation 
Prayer which is quoted hereunder: 


"Eternal God we pray most sincerely that Thou wilt bless, 
with every good and perfect gift, those who have been 
elected as Mayor and Aldermen of this City, Bless their 
homes and families. 


We also ask that all citizens will be given grace to 
acknowledge the courage shown by these and others, in 
seeking and accepting, not only the honour and privilege 
of public office, but also the responsibilities and the 
frustrations of public service. 


Help us O God to support them with well intontioned interest, 
charitable judgement and a genuine desire to see them 
succeed in their service for the City. 


Today as we have witnessed His Worship the Mayor and the 
Honourable Aldermen pledge their loyalty to the Charter 
and the Citizens of this City of Vancouver may we also 
share this pledge of loyalty with them. 

Bless our Gracious Sovereign Lady Queen Elizabeth, the 
Commonwealth of Nations, Canada, and, in this Centennial 
Year, the Province of British Columbia and this our City, 

THESE SPECIAL BLESSINGS WE ASK OF THEE O GOD: 
A VISION of THY WAY to GUIDE us; KNOWLEDGE of THY TRUTH 
to INSTRUCT us; CONTACT with THY DIVINE LIFE to bring 
us to LIFE FULFILMENT in our CHOSEN TASKS, AMEN. 
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Report of Standing Committee 
on Finance & Administration, 

March 8, 1979 (IV - 2) 

Clause No. 2 cont'd 

Following discussion, it was 
RECOMI-IENDED 

THAT the Manager's report dated February 9, 1979, be 
received for information. 


3 . Employee Fringe Benefit Plans 

The Committee considered the attached Manager's report 
dated February 15, 1979, wherein the Director of Personnel 
Services reported on Employee Fringe Benefit plans. The 
Chairman of the Finance Committee had requested that an analysis 
be conducted of the various fringe benefit plans which are 
provided to civic employees in order to ensure that they have 
been arranged on the most economical basis possible. 

The Director of Personnel Services attended the meeting and 
reviewed with the Committee the reasons why such an analysis 
should be done as outlined in the Manager's report. The proposed 
analysis is very complex and requires a level of expertise not 
available in any City Department. There are several consulting 
firms in Vancouver who specialize in this particular field and 
it has been indicated that it would cost no more than $5,000 for 
a consultant to carry out such an assignment. 

Following discussion, it was 

RECOMMENDED 

A. THAT the City Manager, the Director of Personnel Services 
Services and the Director of Finance be authorized to 
solicit specific proposals from appropriate consultants 
to conduct an analysis of the City's fringe benefit plans 
with a view to recommending courses of action which would 
effect economies. 

B. THAT these proposals be reported back to the Standing 
Committee on Finance and Administration with a recom- 
mendation as to which to accept, for the approval of 
the Committee and Council. 


4. Departmental Reorganization - 
Permits & Licenses Department 

On November 10, 1977, the Standing Committee of Council on 
Finance and Administration held a special meeting to consider 
the Departmental Review Report of the Department of Permits and 
Licenses and on November 17, 1977, City Council approved the 
resolutions quoted by the Director of Permits and Licenses followed 
by his report on e^ch of them for information and/or recommendation. 

The Committee considered the attached Manager's report 
dated March 1, 1979, wherein the Director of Permits and Licenses 
reported on each of the specific resolutions. 

The Committee centered its discussion on Resolution 'C: 

"That the organization and manpower requirements in the 
Development Division be reviewed." 


cont ' d. . . . 
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Report of Standing Committee 
on Finance & Administration, 

March 8, 1979 (IV - 3) 

Clause No. 4 cont'd 

Mr. R. Hebert, Director of Permits and Licenses, advised that 
over the past eight months he and the City Manager have studied 
and monitored the manpower and organization of the entire 
Department with a view to determining what type of structure would 
best serve the public and possibly improve the effectiveness and 
efficiency of the Department. Mr. Hebert reviewed with the 
Committee the proposed reorganization of the Development Division 
as outlined in the Manager's report. It was noted that with the 
integration of the inspection functions under the new Building 
Use Control Group, two License Inspector positions can be 
eliminated through attrition and the reclassification of a 
structural engineer to a non-professional position in the Construction 
Control Division, the proposed reorganization will generate a net 
cost savings of about $33,000 per year. 

The Director of Permits and Licenses further reported that the 
Downtown Housing Implementation Committee and the Medical Health 
Officer are recommending that the lodging house inspector 
function of the Health Department be transferred to the Permits 
and Licenses Department. It was suggested that a decision on 
the lodging house inspectors ' positions included in the Permits 
and Licenses reorganizational chart should be held in abeyance 
pending a review of the reports from the Medical Health Officer 
and the Downtown Housing Implementation Committee. 

The Committee questioned the Occupancy Permit Procedure 
system and requested that the Director of Permits and Licenses 
give a progress report to the Committee as soon as convenient. 

The Committee commended the Director of Permits and Licenses 
on the streamlining of his Department. Following further 
discussion, it was 

RECOMMENDED 

A. THAT City Council approve the reorganization described 
in the Manager's report under Resolution 'C except 
for the lodging house inspectors' positions which will 
be held in abeyance pending reports from the Medical 
Health Officer and the Downtown Housing Implementation 
Committee . 

B. THAT the Director of Personnel Services be instructed 
to review the reorganization for appropriate reclassi- 
fication and job description. 


5. Council Members' Travel Expense & I-layor's 
Fund - Policies and Regulations 

On February 20, 1979, City Council referred the attached 
Manager's report dated February 16, 1979, to the Finance 
Committee for consideration, wherein the Director of Finance 
reported on Council Members' Travel Expense and Mayor's Fund - 
Policies and Regulations. 

Committee members centered discussion on authority for the 
travel and expenses of the spouse of elected officers at 
special functions and it was largely agreed that such expenses 
should not be paid for by the City. 

Following further discussion, it was 


cont'd. . . 


5G3 


Report of Standing Committee 
on Finance & Administration, 
March 8, 1979 


(IV - 4) 


Clause No. 5 cont'd 
RECOMMENDED 

A. THAT the policies and regulations contained in the 
Manager's report for City Council Travel Expenses 
and the Mayor's Fund be adopted with the following 
amendment under Section 1 - C - third paragraph to 
read: 


B. THAT the Outside Boards of the City be advised of the 
travel regulations contained in this report and that 
parallel authorities and regulations be adopted for 
their Board Members. 

C. THAT the per diem travel allownace paid to City elected 
and appointed officials be raised from $35 to $40 
effective immediately. 

D. THAT the motion approved by City Council on February 20, 
1979, - "that if any free air passage is offered and 
accepted by an elected official, the official be required 
to publicly declare this" be incorporated into the rules 
and regulations on Council Members' Travel Expense and 
Mayor's Fund* 


6. 1981 World Cross-Country Championship for 

Vancouver - B.C. Track & Field Association - 
Reception 

On March 6, 1979, City Council referred a letter dated 
February 26, 1979, from the B.C. Track & Field Association to 
the Finance Committee for consideration. The letter advised 
that the Canadian Track & Field Association - B.C. Branch, has 
put in a bid for the 1981 World Cross-Country Championships 
for Vancouver. 

The Association proposes to hold a reception in Ireland 
for the International Amateur Athletic Federation and requested 
a contribution from the City for $100.00 to help defray expenses. 

It was 

RECOMMENDED 

THAT Vancouver City Council approve a grant of $100.00 
to the B.C. Track & Field Association. 


II 


Authorities granted in these instances will 
not include the authority for the travel 
and expenses of the spouse of the elected 
officer. " 



The meeting adjourned at approximately 4:45 p.m. 
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PART REPORT TO COIT-^TCIL 

STANDING COr-lMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 

March 15, 1979 


A meeting of the Standing Committee of Council on Finance and 
Administration was held on Thursday, March 15, 1979, at 3:30 p.m. 
in the No. 3 Committee Room, third floor. City Hall. 

PRESENT : Alderman Puil 
Alderman Ford 
Alderman Little 
Alderman Marzari 

ABSENT : Alderman Gerard 

CLERK: G. Barden 

RECOMMENDATION 

1. Park Board Departmental Review and 5% Budget Redjucstion 

The Committee considered a Manager's Report dated March 12, 
1979 as follows: 

"On December 12th, 197 8, City Council approved the following 
recommendation : 

'THAT the $37,000 reduction in the Board's 
1979 operating and maintenance budget be 
approved and the Park Board report back to 
the Finance Committee early in 1979 on the 
balance of the target 5% budget reduction. ' 

The Park Board's recent budget submission did not reflect 
the reductions necessary to meet Council's resolution nor 
was there any additional information provided on potential 
reductions . 

Upon enquiry, we have been advised that the Park Board does 
not intend to submit any further material to the Committee 
related to this budget reduction unless further instruction 
is received from Council. In view of the outstanding Council 
resolution, the Committee may wish to request the Board to 
meet with them to discuss the potential for further reductions 
in the 1979 budget. Since a significant part of the year has 
already passed and budget approvals will be given withiia the 
next month, this meeting should take place quickly. 

The City Manager therefore RECOMMENDS that the Finance and 
Administration Committee convene an early meeting with the 
Parks Board with a view to discussing the potential for 
further budget reductions in the Board's 1979 Budget." 

The Committee agreed that a special meeting should be held 
with the Park Board to review the total budget of the Park Board 
for 1979, the proposed cuts and also the 1978 budget and reductions 
made to date. The Park Board was requested to come prepared with 
figures on increases in revenues, increases in fees, how much has 
been implemented etc. The Committee felt all members of Council 
should be urged to attend. 

Following further discussion, it was 
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Part Report of Standing Coininittee 
on Finance & Administration, 

March 15, 19 79 (V - 2 ) 

Clause No. 1 cont'd 
RECOMMENDED 

THAT a special meeting be scheduled for Thursday, March 22, 
1979 at 3:30 p.m. between the Park Board and the Finance 
Committee and that a special effort be made for all members 
of Council to attend. 


2 . Stanley Park Seawall Pedestrian Cycle Path 

The Committee considered the attached Manager's Report dated 
March 8, 1979 wherein the Director of Finance reported as follows: 

"City Council on December 12, 1978 while dealing with the 
recommendations of the Finance and Administration Committee, 
passed the following recommendation: 

■"THAT consideration of this c"'ause be deferred 
for discussion between the 1979 Finance Committee 
and the Park Board for a possible soiutxoii to 
this matter. ' 

The recommendations of the Finance and Administration Committee 
were as follows: 

(A) THAT the allocation from the 1979 Supplementary 
Capital Budget include the expected shortfall 
for 1978 and 1979 of $147,700 as a first 
priority , 

(B) THAT any further shortfall be provided in 
the 1980 Supplementary Capital Budget as a 
first priority and 

(C) THAT upon receipt of any Provincial or any 
other funding that the Supplementary Capital 
Budget provision be reduced in that year, 

(D) THAT 50% of the allocation from ^.he Sueg)le- 
mentary Capital Budgets be taken froim the 
Parks Board's allocations as a first priority, 
in light of the Council resolution of May 31, 
1977. 

To date the Committee has basically dealt with Recommendations 
(A) and (D) by approving (D) as an advance approval of Park 
Board 1979 Supplementary Capital Budget project and including 
the City's share (50%) in category 1, as a priority rating. 
In order to complete the proposed funding recommendation in 
(A) above. Committee should approve the "City's share" of the 
shortfall - $73,850 - in advance of the final approval of the 
1979 Supplementary Capital Budget." 

Mr. V. Kondrosky, Superintendent of Parks, and Commissioner 
I. Bain, headed a delegation from the Park Board. On questioning 
they advised they have not received any indication as yet on 
funding for the Spring or Fall from the Federal Government but 
they have applied for $50,000 for the Summer programme and they 
are hopeful of a favourable reaction to that. Once the Canada 
Works funding is determined they can apply for a grant from the 
Provincial Recreational Facilities fund. 
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Part Report of Standing Committee 
on Finance & Administration, 
March 15, 1979 

Clause No. 2 cont'd 


(V - 3) 


The Committee expressed concern about further shortfalls if the 
Federal funding is not received as the City would be requested to 
share in further shortfalls. It was suggested that a limit should 
be placed on the City's share and any further shortfalls should 
come out of the Park Board 1980 Supplementary funds. It was also 
suggested that the Devonian Foundation might be receptive to 
extending the period of their grant in order that the Federal 
funding might be received. It was also felt that the Devonian 
group might feel more assurance that the project would be completed 
over a longer time frame. 

Following further discussion, it was 

RECOMMENDED 

i) THAT City Council approve $73,350 in advance of the 

final approval of the 1979 Supplementary Capital 
Budget as the City's share of the $147,700 shortfall. 

ii) THAT the Mayor and Chairman of the Park Board prepare 

a strong written submission to the Devonian Foun- 
dation to extend the time limit on their grant in 
order to work in harmony with the Federal Government 
contribution with a report back to the Finance 
Committee within two months. 

iii) THAT Recommendation B — "that any further shortfall 

be provided in the 1980 Supplementary Capital Budget 
as a first priority" — be deferred. 


NOTE: The Committee took no action on Recommendation C — 

"that upon receipt of any Provinical or any other 
funding the Supplementary Capital Budget provision 
be reduced in that year. " 

3. International Federation for Housing and Planning 
International Congress 

Goteborg, Sweden - May 14 - 19, 1979 


On March 13, 1979 City Council referred to the Finance Committee 
tha attached Manager's Report wherein the Director of Planning 
reported on the International Federation for Housing and Planning and 
International Congress to be held in Goteborg, Sweden from May 14 - 
19, 1979. The purpose of the Congress is to provide an informed 
evaluation of successes and failures in planning and implementation 
in various neighbourhoods leading to ideas for improvements. The 
method to be used is to compare experience in four neighbourhoods 
in Goteborg with four neighbourhoods from other countries, namely: 

Zc-laegersberg (Hungary) ; Fliesenberg (Switzerland) ; 
Kungsladugard (Netherlands) ; and Canada (as exemplified by the 
Strathcona neighbourhood in Vancouver) . The presentations from 
these four countries are to pay particular attention to economic, 
social and physical achievements and lessons learned which can be 
applied in future projects. 

Because of the absence of staff with full knowledge and of the 
project, the Director of Planning arranged for Harry Pickstone, 
formerly Deputy Director of Planning and Chairman of the Strathcona 
Rehabilitation Committee during the implementation of the project, 
to represent the City. Mr. Pickstone has advised, following his 
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on Finance & Administration, 
March 15, 1979 


(V - 4) 


Clause No. 3 cont'd 

return from the pre-conference seminar, that a well-designed 
exhibit should support the City's presentation. It is estimated 
that the cost of the exhibit will be approximately $8,000 (design, 
production, and transportation to and from Goteborg) . The cost of 
attendance of a representative of the Strathcona commxinity which 
has been suggested as desirable to assist in the presentation from 
a resident's viewpoint, would be approximately $2,000. The total 
estimated cost would therefore be $10,000. 

It was noted at the meeting that CMHC is willing to provide 
partial f\inding equal to the City of Vancouver's contribution but 
not exceeding $3,500 towards the creation and demonstration of a 
Canadian display of Strathcona at the Congress subject to having 
reasonable use of the exhibit for other conferences and similar 
purposes and that a member of CMHC Regional Office staff assist 
in advice on the exhibit. The Province has advised it will not be 
participating or making a contribution. The Director of Planning 
recommends that the City contribute an amount not exceeding $5,000 
towards the cost of a supporting exhibit and possible travel and 
accommodation expenses of one member of Strathcona community at 
the Congress. 

The Committee was divided on the merits of the City partici- 
pating in such a Congress and following discussion a Motion was 
put and resulted in a tie vote and is therefore submitted to Council 
for CONSIDERATION. 

THAT the City contribute $5,000 towards the cost of a supporting 
exhibit and possible travel and accommodation expenses for 
one member of Strathcona community at the International 
Federation of Housing and Planning, International Congress, 
Goteborg, Sweden - May 14 - 19, 1979. 


fOR: COUNCIL ACTION SEE PAGE(S) 
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CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 


A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, April 3, 1979, in the Council Chamber, 
commencing at 2:00 p.m. 

PRESENT : Mayor Volrich 

Aldermen Bellamy, Boyce, Ford, Gerard, 
Harcourt, Kennedy, Little, 
Marzari, Puil and Rankin 

CLERK TO THE COUNCIL: R. Henry 


PRAYER 

The proceedings in the Council Chamber were opened with 
prayer, offered by the Civic Chaplain, The Reverend D.N. Moffat of 
Trinity Baptist Church, Vancouver. 


ACKNOWLEDGEMENT 

The Mayor acknowledged the presence in the Council Chamber 
of Grades 6 and 7 students from Blessed Sacrament School, Vancouver, 
under the direction of their teachers, Mrs. Castro and 
Sister Claudette. 


"IN CAMERA" MEETING 

The Council was advised there were matters to be considered 
"In Camera" later in the day. 


ADOPTION OF MINUTES 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Ford, 

THAT the Minutes of the Regular Council Meeting of March 20, 
1979, (with the exception of the "In Camera" portion) and the 
Special Council Meeting (Public Hearing) of March 22, 1979 be 
adopted . 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Boyce, 
SECONDED by Aid. Gerard, 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Volrich in the Chair. 

- CARRIED UNANIMOUSLY 


UNFINISHED BUSINESS 

1. Legal Expenses - 

Detectives Blythe & Stevens 

Council on March 20, 1979, deferred consideration of the 
Manager's Report dated March 16, 1979, to this meeting pending a 
statement on the particular circumstances surrounding the case. 

In the report of March 16, 1979, the Director of Legal Services 
submitted for consideration an account submitted 


Cont'd . 
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UNFINISHED BUSINESS (Cont 


•d) 


Legal Expenses - 

Detectives Blythe & Stevens (Cont'd) 


by the firm of Guild, Yule and Company, solicitors, in the amount of 
$1,200 for professional services rendered in acting for Detectives 
T.E. Blythe and R.G. Stevens in the Public Enquiry under the 
Police Act requested by Mr. W.R. Butler. 

The Director of Legal Services stated he had perused the 
account sent in by the legal firm and found it reasonable under the 
circijmstances and should Council so desire, it has powers under 
Section 180 of the Charter to approve payment of th.is account. 

As requested, before Council this day was a copy of the 
Judgement of the Vancouver Police Board of June 3, 19 76, following 
the Public Enquiry into this matter . In the Judgement the Police 
Board stated that while there may have been some violen?ce used 
by one of the constables during this altercation he doef not believe 
that the complaint was proved beyond a reasonable doubt. 

MOVED by Aid. Little, 

THAT Council approve payment of the account submitted 
Guild, Yule and Company in the amount of $1,200 for prof essiv^nal 
services rendered in acting for Detectives T.E. Blythe and 
R.G. Stevens for the Public Enquiry under the Police Act held 
June 3, 1976. 


Council on March 20, 1979, deferred consideration of a clause 
of the report of the Standing Committee on Finance and Administration 
of March 8, 197 9, on Council members' travel expenses and Mayor's 
fund - policies and regulations. 

In the report the Committee recommended as follows: 

A. That the policies and regulations contained in the 
Manager's report for City Council Travel Expenses 
and the Mayor's Fund be adopted with the following 
amendment under Section 1 - C - third paragraph to 
read : 


B. That the Outside Boards of the City be advised of the 
travel regulations contained in this report and that 
parallel authorities and regulations be adopted for 
their Board Members. 

C. That the per diem travel allowance paid to City elected 
and appointed officials be raised from $35 to $40 
effective immediately. 

D. That the motion approved by City Council on February 2 0, 
1979, - "that if any free air passage is offered and 
accepted by an elected official, the official be required 
to publicly declare this" be incorporated into the rules 
and regulations on Council Members' Travel Expense and 
Mayor ' s Fund . 


- CARRIED UNANIMOUSLY 


2. 


Council Members' Travel Expense and 
Mayor's Fund - Policies and Regulations 


'Authorities granted in these instances will 
not include the authority for the travel 
and expenses of the spouse of the elected 
officer . ' 


Cont'd 
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UNFINISHED BUSINESS (Cont'd) 

Council Members' Travel Expense and 

Mayor's Fund - Policies and Regulations (Cont'd) 

Before Council this day also was a City Manager's Report dated 
April 2, 197 9, in which he stated that the suggested policies 
considered by the Committee March 8, 197 9, had not made satisfactory 
provisions for Council members attending local conferences and 
conventions. He therefore recommended that minor changes be made 
to the policies as set out in the document attached to his report 
and which should be substituted for that originally attached to 
U/B 2. 

The results of the minor changes is that Section IB - 
authorities for travel and expenses, attendance at conferences or 
conventions, training seminar, workshop or other educational 
session is revised and the new Section 2B is introduced. This 
section deals with allowable expenses, conferences, conventions, 
seminars, workshops, etc. within Greater Vancouver. 

MOVED by Aid. Bellamy, 

THAT the recommendations of the Standing Committee on Finance 
and Administration contained in its report dated March 8, 197 9, 
be approved as amended this day by the Manager's Report dated 
April 2, 1979. 

- CARRIED 

(Alderman Rankin opposed.) 


MOVED by Aid. Rankin (in amendment) 

THAT the per diem allowance paid to City elected and 
appointed officials remain at $35.00. 

- LOST 

(Aldermen Bellamy, Boyce, Gerard, Harcourt, Kennedy, 
Little, Puil and the Mayor opposed.) 

The amendment having lost, the motion of Alderman Puil was 
put and carried. 


COMMUNICATIONS OR PETITIONS 


1. Access to Arthur Laing Bridge 

In a letter dated March 27, 197 9, the Municipal Clerk of the 
Township of Richmond advised that the Richmond Municipal Council on 
March 26, 1979, resolved to request a joint meeting with Vancouver 
City Council at the earliest convenience to discuss the subject of 
access to the Arthur Laing Bridge for residents of the Municipality 
of Richmond. 

The City Engineer spoke briefly to this request and indicated 
that while it would be courteous to agree to meet with the Richmond 
Council the decisions of either Council have not changed and 
therefore this matter would still be at an impasse. He suggested 
that the best course of action would be to have Council defer a 
meeting until such time as Council has considered the forthcoming 
report on Light Rapid Transit. 

MOVED by Aid. Puil, 

THAT consideration of the request by the Township of Richmond 
for a meeting with the City of Vancouver on the access to the 
Arthur Laing Bridge for residents of the Municipality of Richmond 
be deferred until the report on Light Rapid Transit is before Council. 

- CARRIED UNANIMOUSLY 
Cont'd . . . 
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COMMENTS OF THE MAYOR 

His Worship the Mayor addressed the Council and commented on 
various Civic matters. 

CIVIC CHAPLAIN 

His Worship the Mayor advised that the .Rev. Dr , George Turpin 
has accepted the appointment of Civic Chaplain for the ensuing 
year. 

STANDING COMMITTEE APPOINTMENTS 


His Worship the Mayor submitted a recommendation that 
Standing Committees be re-established for the year 1971, with 
Chairmen and Vice Chairmen as follows: 

FINANCE Chairman Alderman Adams 

Vice Chairman Alderman Phillips 

GENERAL PURPOSES 

Chairman Alderman Broome 

Vice-chairman Alderman Sweeney 


HEALTH AND WELFARE 


Chairman Alderman Linnell 

Vice-chairman Alderman Rankin 


PLANNING AND DEVELOPMENT 


Chairman Alderman Bird 

Vice-chairman Alderman Hardwick 

TRANSPORTATION 

Chairman Alderman Wilson 

Vice-chairman Alderman Calder 

MOVED by Aid. Linnell, 
SECONDED by Aid. Adams, 

THAT the foregoing report of His Worship the Mayor in 
respect of appointment of Standing Committees and appointment 
of Chairmen and Vice-Chairmen thereof, be approved, 

- CARRIED 

APPOINTMENTS TO BOARDS AND COMMISSIONS, 1971 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Adams, 

THAT the recommendations of His Worship the Mayor regarding 
appointment of members of Council to various Boards and Commissions 
be deferred for consideration later this day. (see pages 10 & 11) 

- CARRIED 


At this point the Council observed a period of recess. 
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COMMUNICATIONS OR PETITIONS (Cont'd) 


Access to Arthur Laing Bridge (Cont'd) 

Alderman Boyce requested that the City Manager be instructed 
to provide the Transportation Coiranittee with an update of the 
situation with respect to access to the Arthur Laing Bridge prior 
to Council's consideration of the Light Rapid Transit report. The 
Mayor so directed. 


2. St. Peter's Church - 
Maintenance Fund 

Council considered the following memorandum from the Mayor 
dated March 30, 1979: 

"Because of the close ties between St. Peters Church, 
Petersham, England, due largely to the fact that Captain 
Vancouver is buried on this Church site and Vancouver has 
maintained the grave in perpetuity, our citizens have been 
requested on occasion to assist this small Church body in 
restoration and maintenance work. 

We are being requested at this time to assist St. Peters 
Chxirch in thfe establishment of an endowment fund of 
$40,000.00 for maintenance work to both the Church and 
the grounds. The Church members have raised $20,000.00 and 
the Province of British Coliombia has granted $10,000.00. 
Vancouver citizens are being requested to consider raising 
an additional $10,000.00 to complete the fund objective. 

I have appointed a Committee chaired by Alderman Little 
to endeavour to raise these funds. The Comptroller of 
Accounting is working closely with the Committee and on 
completion of the fund drive, the money raised will be 
transferred to St. Peters Church. 

Since the Committee. is operating on behalf of the City 
Council in the matter, I am asking the Council's approval 
of the action being taken, which includes the mailing of 
receipts for income tax purposes to the donors." 


MOVED by Aid. Puil, 

THAT the above memorandum from the Mayor dated March 30, 1979, 
be approved . 

- CARRIED UNANIMOUSLY 


3. Grants to Touring Organizations 
by the City 

Council noted a memorandum from the Mayor, as Chairman of the 
Council Committee on the Arts, on the matter of grants to touring 
organizations by the City. 

In the memorandum the Mayor advised of the following recommenda- 
tions of the Committee: 

(a) That the amount of $2,500 granted to the 
Beefeater Band towards its trip to the Melbourne 
Tattoo be taken from the "Other Grants" approp- 
riation rather than from the Cultural Grants Budget. 

(b) That staff submit to the Council Committee on the 
Arts for consideration and recommendation to Council 
a proposed criteria for dealing with grant requests 
from touring groups. 


Cont'd 


rn 
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COMMUNICATIONS OR PETITIONS (Cont'd) 

Grants to Touring Organizations 
by the City (Cont'd) 

The City Manager stated that the Finance Department is not 
in favour of Recommendation (a) of the Council Committee on the 
Arts . 

MOVED by Aid. Rankin, 

THAT the memorandum from the Mayor, as Chairman of the Council 
Committee on the Arts, dated March 30, 1979, be received and no 
further action be taken. 

- CARRIED UNANIMOUSLY 


4 . Urban Transit Authority 

In a memorandum dated April 2, 197 9, the Mayor summarized for 
Council's information the general actions of the Urban Transit 
Authority to date as they particularly affect the Metropolitan 
Vancouver Area . 

The memorandum contained the following brief summary: 

"1. Designated the Metropolitan Vancouver transit service 
area to include all of the area encompassed by the 
Municipal boundaries of the Greater Vancouver Regional 
District. 

2. Initiated negotiations with the Greater Vancouver Regional 
District for the purposes of entering into a Transit 
Service Agreement and annual operating agreements pursuant 
to the Urban Transit Authority Act. 

3. Contributing up to $204,000.00 toward the cost of the G.V.R.D. 
Rapid Transit Study and providing a limited amount of 
technical assistance. 

4. Made recommendations to the Minister of Municipal Affairs 
respecting the appointment of a Transit Commission. 

5. Carried out a detailed study of B. C. Hydro's physical assets 
that are associated with the provision of public transit 
services and recommended that they be transferred to the 
U.T.A. for a noninal sum (one dollar). 

6. Carried out a study of various ways in which a power surcharge 
might be levied to raise the Local Government share of the 
transit deficit and made recommendations to the Minister of 
Municipal Affairs. 

7. Studied the question of establishing a new company separate 
from B. C. Hydro to operate public transit services in the 
Metropolitan Area and made recommendations to Minister of 
Municipal Affairs with respect to the timing of such an 
action and the appointment of a Board of Directors. 

8. Met with the Minister and Members of Cabinet on many occasions 
to urge changes in the legislation and regulations that will 
improve on the cost-sharing arrangements as far as munci- 
palities are concerned and consider alternative sources of 
revenue. " 


Cont'd 
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COMMUNICATIONS OR PETITIONS (Cont'd) 

Urban Transit Authority (Cont'd) 

Alderman Ford asked for details of the recommendations referred 
to in Point '4' of the summary. The Mayor advised that he would 
provide the Alderman with a memorandum detailing these recommendations. 

It was agreed that minutes of the Urban Transit Authority 
Board meetings would be made available in the City Clerk's Office 
for perusal by members of Council. 

MOVED by Aid. Gerard, 

THAT the memorandum of the Mayor dated April 2, 1979, on the 
Urban Transit Authority be received. 

- CARRIED UNANIMOUSLY 


CITY MANAGER'S REPORTS 


A. MANAGER'S GENERAL REPORT 
MARCH 30, 1979 


Works & Utility Matters 
(March 30, 197 9) 


The Council considered this report which contains five clauses 
identified as follows: 

CI. 1: Tender No. 58-79-2 - Supply of Ready-Mixed 
Concrete 

Cl . 2: Sewer Reconstruction: 14th Avenue from 

Heather Street to Willow Street 
Cl. 3: 197 9 Supplementary Capital Budget Petitions 

from December 1978 Court of Revision 
Cl. 4: Tender No. 7 92 - Pender Street Impravement 

Project 

Cl. 5: Tender No. 56-79-1 - Asphalts Liquid and Paving 

Clauses 1-5 inclusive 

MOVED by Aid. Puil, 

THAT the recoranendations of the City Manager, as contained 
in clauses 1, 2, 3, 4, and 5 of this report, be approved. 

- CARRIED UNANIMOUSLY 


Social Service & Health Matters 
(March 30, 197 9) 


Homemaker Services for Downtown 
Community Health Clinic 
(Clause 1) 


MOVED by Aid. Marzari, 

THAT the recommendations of the City Manager, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 


Building & Planning Matters 
(March 30, 1979) 


The Council considered this report which contains three 
clauses identified as follows: 

Cont'd . . . 
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CITY MANAGER'S REPORTS (Cont'd) 

Building & Planning Matters 
(March 30, 197 9) (Cont'd) 


CI. 1: Champlain Heights Enclave 17 - Conditions 

and Standards of Development 
CI. 2: Leonardo da Vinci at Pier B/C 
CI. 3: Zoning in that Portion of the Mt. Pleasant 

N.I. P. Triangle Located West of Guelph Street 

Champlain Heights Enclave 17 - Conditions 
and Standards of Development 
(Clause 1) 


MOVED by Aid. Little, 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 

(Alderman Harcourt excused from voting on conflict 
of interest.) 

Clauses 2 and 3 

MOVED by Aid. Marzari, 

THAT clause 2 be received for information, and the 
recommendation of the City Manager, as contained in clause 3 
of this report be approved. 

- CARRIED UNANIMOUSLY 


Licenses & Claims Matters 
(March 30, 1979) 


60 East 5th Avenue; 45 East 6th Avenue; 

73 East 6th Avenue - Modern Auto Plating Ltd. 

(Clause 1) 


During consideration of this clause the City Manager suggested 
that the show cause hearing be deferred for two months to provide 
the owner of the premises an opportunity to clean up the properties 
as he has indicated he is constructing an addition to one of the 
buildings to house a lot of the material presently stored in the 
open. 

MOVED by Aid. Rankin, 

THAT Modern Auto Plating Ltd. be requested to show cause why 
its license should not be suspended with respect to its operation 
at 60 East 5th Avenue, 45 East 6th Avenue and 73 East 6th Avenue; 
but that the Mayor be given discretion to defer this hearing for 
two months if he considers it warranted. 

- CARRIED 

(Aldermen Gerard and Little opposed.) 


Fire & Traffic Matters 
(March 30, 1979) 


Disposition of Fire Alarm Street 
Box System 

(Clause 1) 


MOVED by Aid. Bellamy, 

THAT this clause in the City Manager's report, be received 
for information. 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S REPORTS (Cont'd) 

Finance Matters 
(March 30, 1979) 

The Council considered this report which contains five 
clauses identified as follows: 

Cl. 1: Mortgages of Leases of Strata Lots in 
False Creek 

Cl. 2: Health Department - Downtown Community Health 

Services Bank Account 
Cl. 3: International City Management Association Task 

Force - Participation by the Manager of Economic 

Development Office 
Cl. 4: Investment Matters (Various Funds) February 1979 
Cl. 5: Additional Physiotherapist for Home Care Program 

Mortgages of Leases of Strata Lots in 
False Creek 

(Clause 1) 

MOVED by Aid. Little, 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 

- CARRIED 

(Alderman Rankin opposed . ) 

Clauses 2-5 inclusive 

MOVED by Aid. Puil, 

THAT the recommendations of the City Manager, as contained 
in clauses 2, 3, 4, and 5 of this report, be approved. 

- CARRIED UNANIMOUSLY 


Property Matters 
(March 30, 1979) 

The Council considered this report which contains eight clauses 
identified as follows: 

Rental Review - Overhead Pedestrian Walkway 
Lease of City-owned Lot "B" Adjoining 
1599 West 4th Avenue 

Land Lease Agreement - Chinese Cultural Centre 
Request for Demolition of Englesea Lodge 
Nanaimo Street Widening 

Sale of City-Owned Property - Three (3) Lots - 
W/S 6200 Block Kirkland Two (2) Lots - 
S/E Corner 41st Avenue and Clarendon 
Lease of a Portion of 1st Avenue Under the 
Grandview Viaduct, East of Vernon Drive 
Cl. 8: The Dugout 58 "A* Alexander Street and 57 and 
59 Powell Street 

Clauses 1 and 2 

MOVED by Aid. Boyce, 

THAT the recommendations of the City Manager, as contained 
in clauses 1 and 2 of this report, be approved. 

- CARRIED UNANIMOUSLY 


Cl. 

1: 

Cl. 

2: 

Cl. 

3: 

Cl. 

4: 

Cl. 

5: 

Cl. 

6: 

Cl. 

7 : 


Cont'd 
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CITY MANAGER'S REPORTS (Cont'd) 

Property Matters 

(March 30, 1979) (Cont'd) 

Land Lease Agreement - 
Chinese Cultural Centre 
(Clause 3) 


Council noted a letter dated March 29, 1979, from Boughton & 
Company, acting on behalf of the Vancouver Chinese Canadian Activity 
Centre Society and registering this Society's protest over the 
lease of the above lands to the Chinese Cultural Centre for 
construction of facilities. 

The letter set out various reasons why this Society was protesting 
the proposed action. 

Council also noted a request from Boughton & Company to address 
Council on this matter on behalf of its clients at the meeting of 
April 24, 1979. 

MOVED by Aid. Little, 

THAT this clause in the Manager's Report and the delegation 
request from the solicitors for the Vancouver Chinese Canadian 
Activity Centre Society be deferred for one week and in the meantime 
the Mayor meet with this Society and representatives of the 
Chinese Cultural Centre to discuss this matter for report back. 

FURTHER THAT any member of Council who so wishes be invited 
to attend this meeting. 

- CARRIED 

(Aldermen Ford and Marzari opposed.) 

The Mayor undertook to advise members of Council of the date 
and place of the meeting. 

Request for Demolition of 
Englesea Lodge 
(Clause 4) 


In response to a query the City Manager advised that should 
Council extend the demolition of this property beyond 198 the 
City would be required to expend approximately $60,000 to bring 
this building into compliance with the Fire By-law. 

MOVED by Aid. Puil, 

THAT Recommendations A, B, C, and D of the City Manager, 
as contained in this clause be approved. 

* see below - CARRIED 

MOVED by Aid. Kennedy, 

THAT the above motion be deferred for one week pending receipt 
of a summary of the number of tenants, their ages, health status, 
etc. 

- LOST 

(Aldermen Bellamy, Boyce, Ford, Gerard, Harcourt, 
Little, Puil and the Mayor opposed.) 

The motion to defer having lost the above motion by 
Alderman Puil was put and carried with Aldermen Ford and Kennedy 
opposed to Recommendation 'A', and Aldermen Ford, Kennedy, and 
Rankin opposed to Recommendation 'B'. 


Cont'd 
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CITY MANAGER'S REPORTS (Cont'd) 

Property Matters 

(March 30, 1979) (Cont'd) 

Clauses 5, 6 and 7 

MOVED by Aid. Puil, 

THAT the recommendations of the City Manager, as contained 
in clauses 5, 6, and 7 of this report, be approved. 

- CARRIED UNANIMOUSLY 


The Dugout 58 "A" Alexander Street and 
57 and 59 Powell Street 
(Clause 8) 


MOVED by Aid. Boyce, 

THAT Council approve a monthly grant of $150 to the Dugout 
for a period of one year from January 1, 197 9, to make up the 
difference between the economic rent of the premises and the rent 
that the First United Church is able to pay. This grant to be 
reconsidered by the Standing Committee on Community Services in 
198 0, when assessing Community Services grant requests. 

FURTHER THAT the Supervisor of Properties be instructed to 
draw up a lease between the City of Vancouver Public Housing 
Corporation and the First United Church on the basis set out in 
this clause. Such lease to be to the satisfaction of the Director 
of Legal Services, Director of Social Planning and the Supervisor 
of Properties. 

- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 


B. MANAGER'S REPORT 
(April 2, 1979) 

Rezoning Application 
3 655 West 10th Avenue 

MOVED by Aid. Puil, 

THAT the recommendation of the City Manager, as contained 
in this report, be approved. 

- CARRIED UNANIMOUSLY 


STANDING COMMITTEE REPORTS 


I . Report of Standing Committee 
on Community Services 
(March 15, 1979) 


The Council considered this report which contains five 
clauses identified as follows: 

Cl. 1: Request for Endorsement of an Application to 

Health and Welfare Canada for a Research Project 
Cl. 2: Liquor Permit Application - 1000 Taylor Street 

Development Permit Application No. 82724 
Cl. 3: Liquor Permit Application - Granville Island 

Development Permit Application No. 83466 
Cl. 4: Neighbourhood Pub Application 43-44 Granville Island 
Cl. 5: Language Support Services and Non-English People 

in Vancouver 
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STANDING COMMITTEE REPORTS (Cont'd) 
C ommunity Services (Cont'd) 

Clauses 1 and 5 

MOVED by Aid. Rankin, 

THAT clause 1 be received for information and the 
recommendations of the Committee as contained in clause 5 be approved. 

- CARRIED UNANIMOUSLY 

Liquor Permit Application - 1000 Taylor Street 
Development Permit Application No. 82724 
(Clause 2) 


MOVED by Aid. Boyce, 

THAT consideration of this clause be deferred pending receipt 
of further information on the proposed "F" Marine Public House at 
1000 Taylor Street as well as the present Liquor Control and 
Licensing Branch guidelines on neighbourhood pubs . 

- CARRIED UNANIMOUSLY 


Liquor Permit Application - Granville Island 
Development Permit Application No. 83466 
(Clause 3) 

MOVED by Aid. Rankin, 

THAT the recommendation of the Committee, as contained in 
this clause, be approved. 

- CARRIED 

(Alderman Little opposed . ) 


Neighbourhood Pub Application 

43-44 Granville Island 

(C lause 4) 


MOVED by Aid. Kennedy, 

THAT consideration of this clause be deferred pending receipt 
of an updated report from the City Manager on the status of 
Granville Island development. 

- LOST 

(Aldermen Bellamy, Ford, Gerard, Harcourt, Little, 
Marzari, Puil, Rankin and the Mayor opposed.) 


MOVED by Aid. Rankin, 

THAT the recommendation of the Committee, as contained in 
this clause, be approved. 

- CARRIED 

(Alderman Little opposed.) 

Alderman Boyce requested that Council members be given an 
updated report on the status of the Granville Island development. 
The Mayor so directed . 
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STANDING COMMITTEE REPORTS (Cont'd) 


II. Report of Standing Committee 
on Planning & Development 
(March 15, 197 9) 


The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Monthly Status Report of Rezoning Applications 
CI. 2: Residential Rehabilitation Assistance Program: 
Projected Staff and Budget Requirements (1979) 
CI. 3: Potential Office Area in the Central Area 

Clauses 1-3 inclusive 

MOVED by Aid. Harcourt, 

THAT the recommendations of the Committee as contained in 
clauses 1, 2, and 3 of this report, be approved. 

- CARRIED UNANIMOUSLY 


III. Part Report of Standing Committee 
on Finance & Administration 
(March 15, 1979) 


The Council considered this report which contains four 
clauses identified as follows: 

CI. 1: Vancouver Public Aquarium Association 

CI. 2: Clerical Support Services, Central Office, 

Health Department 
CI. 3: Computer Expansion - 1979 Supplementary 

Capital Budget 
CI. 4: By-law Fines Collection Branch Staff. 
Vancouver Public Aquarium Association 
(Clause 1) 


Council noted a request from the Vancouver Public Aquarium 
Association to address it on this matter at its April 24th meeting. 

MOVED by Aid. Gerard, 

THAT the request of the Vancouver Public Aquarium Association 
be approved and consideration of this clause be deferred pending 
hearing of representations from the Association. 

- LOST 

(Aldermen Bellamy, Ford, Harcourt, Little, Marzari, Puil, 
and Rankin opposed . ) 


MOVED by Aid. Puil, 

THAT the recommendation of the Conunittee, as contained in 
this clause, be approved. 

- CARRIED 

(Aldermen Bellamy, Gerard, Kennedy, Little, and 
the Mayor opposed . ) 

Clauses 2-4 inclusive 

MOVED by Aid. Puil, 

THAT the recommendations of the Committee as contained in 
clauses 2, 3, and 4 o-'' this report, be approved. 

- CARRIED UNANIMOUSLY 


i 


I > 
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STANDING COMMITTEE REPORTS (Cont'd) 


★ * * 


The Council recessed at 4:00 p.m. and reconvened in Committee 
of the Whole at 4:20 p.m. with the same members present. 


* * * 


IV. Report of Standing Committee 
on Finance & Administration 
(March 22, 1979) 


197 9 Budget - Vancouver Board of 

Parks and Recreation 

(Clause 1) 


Council noted a request from the Park Board that consideration 
of this clause be deferred to the next meeting of Council to provide 
an opportunity for the Park Board to appear before the Finance 
Committee on this matter at its meeting on April 5, 197 9. 

MOVED by Aid. Puil, 

THAT the request of the Park Board be granted and consideration 
of this clause be deferred pending the meeting of the Board with the 
Standing Committee on Finance and Administration on April 5, 1979. 

- CARRIED UNANIMOUSLY 


DELEGATIONS 


6. Proposed Facia Sign for "Three Vets" 
- 2200 Yukon Street 


Council, on March 13, 1979, approved a request from the President 
of Three Vets to address it when the relevant Manager's report was 
before it on the proposed facia sign for 2200 Yukon Street. 

The City Manager in a report dated March 15, 1979, submitted 
for consideration whether Council wished to authorize the issuance 
of a permit to Diamond Neon (Manufacturing) Ltd. to erect a facia 
sign for Three Vets - 2200 Yukon Street. The City Manager stated 
that as the appeal is being made under Section 10 of the Sign By-law, 
Council may authorize the issuance of the permit. 

MOVED by Aid. Puil, 

THAT Council instruct the Director of Permits and Licenses to 
issue the permit to Diamond Neon (Manufacturing) Ltd. to erect a 
facia sign for Three Vets - 2200 Yukon Street. 

- CARRIED UNANIMOUSLY 


In view of the foregoing action by Council, no representation 
was heard from the Three Vets. 
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REGULAR COUNCIL MEETING 

The Council reconvened at approximately 10:20 A.M. in the 
Council Chamber, 

PRESENT : His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 
Hardwick, Linnell, Phillips, 
Rankin, Sweeney and Wilson 

CLERK TO THE COUNCIL : R. Thompson 

ADOPTION OF MINUTES 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Phillips, 

THAT the Minutes of the Regular Council meeting (including 
'In Camera'), dated January 12, 1971, be adopted. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid, Adams, 
SECONDED by Aid, Linnell, 

THAT this Council resolve itself into Committee of the 
Whole, His Worship the Mayor in the Chair. 

- CARRIED 

UNFINISHED BUSINESS 

Rezoning: N/E corner of S.E. Marine 
Drive and Inverness Street 


It was agreed to defer this matter pending the hearing of 
delegations later this day. (see page 8) 


COMMUNICATIONS OR PETITIONS 

1 . 1971 Grey Cup Festival Committee 

His Worship the Mayor reported as follows, under date of 
January 14, 1971 : 

"I wish to remind Council that the 1971 Grey Cup game will 
be played in Vancouver and will be featured as a major 
sports attraction of the British Columbia Centennial Year, 

It is accordingly RECOMMENDED that Mr. Herman Burkart, 
who was the General Chairman of the local committee when 
the Grey Cup game was last played in Vancouver, be 
appointed General Chairman of the 1971 Grey Cup Festival 
Committee 

RECOMMENDED FURTHER that I be empowered, after consultation 
with Mr. Burkart, to name other members to the Committee." 

MOVED by Aid. Bird, 

THAT the foregoing recommendations of His Worship the 
Mayor be approved and, pursuant to further recommendation of 
His Worship, Alderman Sweeney and Alderman Calder be appointed 
to the Committee. 


- CARRIED 
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DELEGATIONS (Cont'd) 


1 . Remand Centre - 

275 East Cordova Street 

Before Council for consideration was a report of the Standing 
Coininittee on Planning and Development dated March 22, 1979, on the 
proposed Remand Centre - 275 East Cordova Street. The issue under 
consideration is the frontage of the Remand Centre on Powell Street. 

Council "In Camera" on October 31, 1978 resolved that the 
Director of Planning approve the development subject to approval 
by the Board of Variance of the parking arrangement, and a further 
condition of the approval shall be the inclusion of commercial 
facilities in the facade of the building along Powell Street. 

The Director of Planning has been meeting with the representa- 
tives of the Provincial Government on this matter and feels that at 
least 50% of the Powell Street frontage be in the form of stores and 
offices which have access from Powell Street. The Provincial 
Government claims there is no market for this accommodation particu- 
larly at economical rents. They have, however, redesigned the 
building so that 50% of frontage on Powell Street can be glazed 
(clerical offices, staff training) and have stated that they can go 
no further. 

Tie Committee due to time constraint forwarded this item to 
Council for consideration without recommendation. 

Council had before it a City Manager's report dated March 26, 
1979 summarizing this matter for Council's information and putting 
forward the following options for consideration. These options are 
listed in order of decreasing acceptability to the Province: 

(a) Advise the Director of Planning to reconsider his 
decision and to approve the development as modified, 
including 85' of windows on Powell Street. 

(b) Advise the Director of Planning to approve the modi- 
fied development essentially as submitted, but with 
further cosmetic improvements to the Powell Street 
facade (e.g. show-case type windows for Provincial 
or commercial exhibits.) 

(c) Agree with the position of the Director of Planning 
that at least 50% of the facade should be street- 
level offices or stores with access off Powell Street, 
but undertake for the City to lease from the Province 
the space so provided at rates related to building 
and operating costs. (The City would then either use 
that space for its own purposes or sub-lease it. In 
either case, the City would effectively subsidize 
that space by about $40,000 per annum, decreasing in 
later years.) 

(d) As in (c), but the City would guarantee to lease half 
the space, thereby sharing the required subsidy with 
the Province. 

(e) Agree entirely with the Director of Planning and 
require the Province to absorb all extra costs, as 
the price for locating the facility in that neighbour- 
hood. 

Mr. Vogel, Deputy Attorney-General, indicated his satisfaction 
with the summary of the City Manager and stated that the Province 
would be unable to make any further compromises with regard to the 
Powell Street facade particularly as those areas housing inmates 
could not have windows opening on to Powell Street. 


Cont'd 
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DELEGATIONS (Cont'd) 

Remand Centre - 

27 5 East Cordova Street (Cont'd) 


MOVED by Aid. Marzari, 

THAT the delegation request from the Rev. A. Griffin, First 
United Church, to address Council this day, be granted. 

- LOST 

(Aldermen Boyce, Bellamy, Gerard, Kennedy, Little, 
Puil and the Mayor opposed) 

During consideration of this matter, the Director of Planning 
stated his position for Council's information. 

MOVED by Aid. Puil, 

THAT Council advise the Director of Planning to approve the 
modified development essentially as submitted, but with further 
cosmetic improvements to the Powell Street facade (e.g. show-case 
type windows for Provincial or commercial exhibits.) 

- CARRIED 

(Aldermen Marzari and Rankin opposed) 


5 . Relocation of Kanish Marine Village 

At its meeting of March 22, 1979, the Standing Committee on 
Planning and Development referred the matter of relocation of 
Kanish Marine Village direct to Council and advised interested 
persons that they be given an opportunity to address Council when 
this matter was being considered. 

Before Council this day was a. City Manager's report dated 
March 19, 1979, in which the Director of Planning and the Medical 
Health Officer reported on - 

(1) temporary relocation of the Kanish Marine Village 
floating homes to the vicinity of the foot of 
Dernnan Street; 

(2) a preliminary assessment of other temporary or 
permanent floating home locations within the 
Greater Vancouver area. 

The report reviewed the background of this matter, the G.V.R.D. 
recoitanendations and proposed standards re floating homes, an 
analysis of the suitability of the site at the foot of Denman Street 
and other Greater Vancouver locations for floating homes. The 
report stated that interim relocation of the Kanish Marine Village 
floating homes to the Dernnan Street site is ineconomically feasible; 
opposed by the National Harbours Hoard and not recommended by the 
City staff. In the report the Director of Planning and the 
Medical Health Officer recommend: 

(1) That the Director of Planning in conjunction with the 
Director of Permits and Licenses and Medical Health 
Officer prepare By-law and policy amendments for False 
Creek dealing with permanent floating home locations, 
standards and numbers, for consideration at a public 
hearing. 


Cont'd 
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DELEGATIONS (Cont'd) 
Relocation of Kanish Marine Village (Cont'd) 


Mr. G. Clarke , Harbour Ferries, referred to his letter of 
February 21, 1979, in which he stated he was opposed to the interim 
location of the Kanish Marine Village on Harbour Ferries' property 
and he would only permit them to locate there if forced to do so 
by the City. He stated he has been in discussion with Marathon 
Realty on the possibility of a floating home village in False Creek 
and they seem to be in favour of this proposal. 

Mr. Davenport , solicitor for the Bay shore Inn, reported to 
Council that all of the business enterprises located on the 
property designated for the expansion of the Bayshore Inn will 
have vacated their premises by May 1, 1979. 

MOVED by Aid. Bellamy, 

THAT the following recommendations of the Director of Planning 
be approved: 

(1) THAT the Director of Planning in conjunction with 
the Director of Permits and Licenses and Medical 
Health Officer prepare By-law and policy amendments 
for False Creek dealing with permanent floating home 
locations, standards and numbers, for consideration 
at a public hearing. 

(2) THAT pending the adoption of possible By-law amendments 
which would establish floating homes as a conditional 
use. Council sanction temporary floating home accommo- 
dation in False Creek for the Kanish Marine Village 

to determine if an appropriate site can be negotiated 
for their relocation by June 30, 1979. 

(3 ) THAT the City Manager and Director of Planning be 

instructed to negotiate with Marathon Realty and/or 
other property owners conditions upon which temporary 
floating home moorage might be accommodated in 
False Creek. 

(4 ) THAT should a temporary relocation site be found 
then the floating homes as well as the marina be 
subject to time limited development permit approval 
processes including appropriate public notification. 

FURTHER THAT officials pursue a solution for the problem of 
relocating Kanish Village by June 30, 1979 and establishment of 
appropriate controls for floating homes. 

- CARRIED 

(Aldermen Ford and Puil opposed) 

MOVED by Aid. Puil, 

THAT the above motion be deferred pending a decision by the 
City Council on whether it is in favour of floating homes being 
located in False Creek. 

- LOST 


(Aldermen Bellamy, Boyce, Ford, Gerard, Harcourt, Kennedy, 
Little, Marzari and Rankin opposed) 

The motion to defer having lost, the motion by Alderman 
Bellamy was put and carried. 

Note: Alderman Ford was in favour of Recommendation 1. 
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DELEGATIONS (Cont'd) 
Relocation of Kanish Marine Village (Cont'd) 

(2) That pending the adoption of possible By-law amendments 
which would establish floating homes as a conditional 
use, Council sanction temporary floating home accommo- 
dation in False Creek for the Kanish Marine Village 

to determine if an appropriate site can be negotiated 
for their relocation by June 30, 1979. 

(3) That the City Manager and Director of Planning be instruc- 
ted to negotiate with Marathon Realty and/or other 
property owners conditions upon which temporary floating 
home moorage might be accommodated in False Creek. 

(4) That should a temporary relocation site be found then 
the floating homes as well as the marina be subject 
to time limited development permit approval processes 
including appropriate public notification. 

The City Manager submitted for Council's information the 
following alternatives: 

(A) take no further action at this time on the question 
of floating homes in Vancouver, in which case the 
report should be received. 

(B) acknowledge that the present situation cannot be 
resolved by June 30th, but proceed with a review and 
possible by-law amendments over a longer period to 
set policy for floating homes in future. In this 
case, recommendation (a) should be approved. 

(C) pursue a solution to the problem of relocating 
Kanish Village by June 30th, and establishment of 
appropriate controls for floating homes. In this 
case, all of the recommendations of the Director 
of Planning should be adopted. 

Mr. Hicklev of the Planning Department reviewed this matter 
for Council's information. Council then heard representations from 
the following: 

Mr . S . Burke . resident of Kanish Marine Village, referred to 
a number of surveys that the residents of the Village have taken 
in the West End community centre and all visitors to their floating 
homes. Most of those who surveyed are in favour of liveaboards. 
He requested that Council instruct staff to continue their efforts 
to find an interim location for the Kanish Marine Village as he 
understands that Marathon Realty is interested in establishing a 
permanent floating home village on the north side of the False 
Creek. 

Mrs. Margaret Pigott objected to the change in the delegation 
time from evening to afternoon and stated that because of this 
Mr. Garside of the West End Ratepayers Association was unable to 
attend the meeting. However, the Association is opposed to the 
location of the floating homes at the foot of Denman Street. 

Mrs. Clyne , on behalf of Save the Entrance to Stanley Park 
Committee, read from a brief circulated to Council in which the 
Association opposed the location of floating home community on 
any part of the Harbour Park Waterfront and again, strongly recom- 
mended that this entire area be preserved for public use. 

Mr. Carson . Greater Vancouver Floating Homes Co-op, addressed 
Council and submitted a number of documents requesting Council to 
take the necessary steps to permit four of the Kanish Marine 
Village residents to locate in the Co-op's marina. 
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* * * 

The Council recessed at 6:05 p.m. to reconvene at 7:30 p.m. 
in the Council Chamber with Mayor Volrich in the Chair and the 
same members present. 

* * * 

DELEGATIONS (Cont'd) 

2 . Transportation for the Handicapped 

Council, on February 13, 19 79, when considering a report of 
the Standing Committee on Transportation dated February 8, 19 79 
on the above subject, deferred consideration of a motion to approve 
the recommendations contained in the report to permit staff to 
submit reports on feasibility and cost implications as well as to 
receive respective reports from other sources such as the Urban 
Transit Authority. 

On March 6, 19 79, Council agreed to hear delegations when the 
relevant reports were before it. 

Before Council this day was a City Manager's report dated 
March 27, 19 79 in which the City Engineer and the Director of Social 
Planning recommended as follows: 

1. That in the matter of reimbursement for additional costs for 1978, the 
B.C.- Lions be given a grant in the amount of $34 684 (Option 2) from the 
following sources of funds: 

1978 Reserved Grant Funds - $14 405 

1979 Revenue Budget (Grants Other) - $20 279 

Total - $34 684 

2. That a decision on the long-term operator of transportation services 
for the handicapped in the Lower Mainland be deferred pending further 
discussions with the UTA and a decision by the Province on 
disabled transit. 

3. The length of an agreement with the B.C. Lions for disabled 
transit services in 1979 shall be through June 30, 1979 with 
possible monthly extensions (Option 2), but a full year's 
budget should be provided. 

With respect to a decision on levels of service and a fare policy for 1979 disabled 
transit service, the City Engineer and Director of Social Planning offer the 
following options for consideration: 

4. The level of service for handicapped transit in 1979 with funding from the 
1979 Grant Program shall be: 

a) 1978 budgetted levels of service (cost - $189 209; additional 1979 funds 
required $19 069), or 

b) . 1978 levels with increased operation on weekends by 35 hours per week 

(cost - $201 112; additional 1979 funds required S30 972) , or 

c) Increase the fleet of 15 vehicles by 2 vehicles for exclusive use in 
Vancouver (cost - $241 740, includes reduced fares per 5 (b) below; 
additional 1979 funds required $71 600), or 

d) Increase the operation per B.C. Lions proposal in Appendix 3 (cost 
$351 481, includes reduced fares per 5 (Jo) below; additional 1979 fund$ 
required $181 341). 

5. The fare level in 1979 for Vancouver eligible residents shall be: 

a) Existing fare levels providing for a $1 one-way charge for first 4 miles 
and 25c per mile above 4 miles, or 

b) Revised fare providing for a $1 one-way charge for first 10 miles and 

25c per mile above 10 miles (additional cost - $5500, April-December, 1979). " 
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DELEGATIONS (Cont'd) 
Transportation for the Handicapped (Cont'd) 


In the report the Director of Finance further recommends that: 

"6. The grant to the B.C. Lions Society for transportation of the handicapped 
be transferred from the category 'Community Services Grants' to the 'Other' 
grant category. This would reduce the Coimnunity Services Grant Budget by 
$170 lAO and increase the 'Other' Grant Budget by like amount. 

7. That the 'Other' Grant Budget category be increased by any additional funds 
granted by Council in excess of the $14 405 reserved in 1978 and the $170 140 
provided to date." 


The City Manager recommended approval of recommendations 1, 2, 
3, 6 and 7 and submitted options 4 and 5 for consideration. 


Also before Council were the following documents: 

(i) A memorandiom from the Chairman of the Council 
Committee on the Disabled urging that Council 
inform the Urban Transit Authority that the City 
is willing to set up a non-profit transportation 
corporation to operate transportation service for 
the disabled no more onerous to the City than the 
cost of regular transportation. 

(ii) A memorandiom from the Mayor dated April 2, 1979 
summarizing some of the important findings and 
comments of a report recently received by the 
U.T.A. on the perceived transportation needs of 
handicapped persons in B.C. 

(iii) A memorandum dated April 2, 1979 from the Chairman 
of the Council Committee on the Disabled advising 
that the Committee had resolved to support 
recommendations 4(d) and 5(b) in the City Manager's 
report of March 27, 1979 

and further that the length of time for entering 
into an interim agreement with the B.C. Lions 
Society for the upgraded proposal be December 31st, 
1979. 


Mr. D. Rudberg, Assistant City Engineer, Traffic Division, 
gave a brief report reference on this matter for Council's information 

The following then addressed Council: 

Mr. R. Labron . Chairman of the Board, B.C. Lions Society for 
Crippled Children spoke of the Society's request for re-imbursement 
of the deficit incurred in 1978 with respect to transportation for 
handicapped adults. He requested that the City enter into a contract 
with his Society to provide transportation services for the handi- 
capped until such time as the U.T.A. assumes responsibility for 
this function preferably the contract to be to the end of the year. 

In addition, he referred to the willingness of the B.C. Lions 
Society to provide non-dollar changes in the service including 
employment of the handicapped, resuced vehicle insignias indicating 
the B.C. Lions are the only Operator , and improved handicapped 
service monitoring and reporting systems. 
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The following then addressed Council urging that Council provide 
a better transportation service for the handicapped. The main points 
raised by the delegations were the length of advance notice required 
to obtain transportation (usually a week to ten days) , the cost of 
the fare which the delegations felt should be reduced to .50<:, a 
request that the City negotiate with the U.T.A. for the takeover 
of transportation for the handicapped: 

Ms. Debbie Krantz 

Ms. Pam Frazee , B.C. Coalition on the Disabled 

Mr. John Olden, President, International Association of the 

Handicapped 

Ms. Mary Margaret, representing patients of the Pearson Hospital. 

A number of other handicapped persons also addressed Council 
urging improved transportation services be provided. 

At the request of the Mayor, Alderman Harcourt briefly reviewed 
progress to date on preparation of a proposal to the U.T.A. on 
transportation for the handicapped. A preliminary report was submitted 
to the U.T.A. Board on March 15, 1979. This report was well received 
and a further report containing specific recommendations will be 
submitted to the U.T.A. on April 27, 1979. 

MOVED by Aid. Ford 

THAT option 4(d) contained in the City Manager's report dated 
March 27, 19 79 be approved. 

- LOST 

(Aid. Gerard, Puil, Kennedy, Little and the Mayor opposed) 


MOVED by Aid. Little 

THAT option 4 (c) contained in the City Manager's report 
dated March 27, 1979 be approved. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Little 

THAT recommendations 1,2,3, option 5(b) and recommendations 
6 and 7 contained in the Manager's report dated March 27, 1979 
be approved after amending the date in recommendation 3 to read 
August 1, 1979. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Ford 

THAT the offer of the B.C. Lions Society to provide other 
non-dollar changes in the service including employment of the 
handicapped, reduced vehicle insignias indicating the B.C. Lions 
are only the Operator, and improved handicapped service monitoring 
and reporting systems be accepted. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Ilankin 

THAT the appropriate committee of Council be instructed to 
devise an organization capable of assuming operation of transportation 
for the handicapped at the end of 1979. 

- LOST 

(Aid. Bellamy, Boyce, Ford, Gerard, Kennedy, Little, 
Marzari, Puil and the Mayor opposed.) 
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DELEGATIONS (Cont'd) 

Transportation for the Handicapped (Cont'd) 

MOVED by Aid. Marzari 

THAT the Council Committee on the Disabled be instructed to 
report back to Council on an appropriate structure for operation of 
a transportation service for the handicapped. 

- LOST 

(Aid. Bellamy, Boyce, Gerard, Harcourt, Kennedy, Little, Puil 
and the Mayor opposed. ) 


The Mayor gave the undertaking to the delegations that should 
the level of transportation service for the handicapped not have 
improved by May, he would be prepared to bring this matter before 
Council again for consideration. 


3. Riley Park and Kensington 

N.I. P. Storefront Libraries . 

Council, on March 13, 1979 agreed to hear a brief delegation on 
the proposed Riley Park and Kensington N.I. P. Storefront Libraries. 

Before Council, for consideration, was a City Manager's report 
dated March 30, 1979 in which the Director of Planning recommends: 

".(A) THAT City Council reconfirm its approval for the expendi- 
ture of N.I. P. capital funds for the Riley Park and Kens- 
ington Storefront Libraries subject to a further report by 
the Director of Planning on detailed capital needs and 
costs . 

(B) THAT City Council approve operating funding as an addi- 
tion to the Vancouver Library Board's 1979 Operating 
Budget for 4-months operation of .the Kensington and 
Riley Park Storefront Libraries in an amount of $20,000.00 
per library ($40,000.00 total) as outlined in the report 
of the Director of the Vancouver Public Library. 

(C) THAT City Council authorize City staff to undertake site 
searches and complete leasing arrangements for the Riley 
Park and Kensington Storefront Libraries at the locations 
discussed in this report and at a leasing cost as out- 
lined in the report of the Director of the Vancouver 
Public Library." 

In the report the City Manager comments as follows: 

"(1) When the Finance Committee was considering the 1979 

Supplementary Capital Budget, there were five submissions 
for expenditure of funds for libraries, as follows: 

-upgrading Kerrisdale Branch 

-automated library circulation 

-Champlain Heights Branch 

-Kensington Storefront Branch 

-Riley Park Storefront Branch 


In establishing priorities, the Finance Committee 
assigned No. 2 to the Kerrisdale Branch, No. 4 to the 
automated library circulation and the Champlain Heights 
Branch, and did not assign priorities to the latter two 
storefront branches because they did not require funds 
from this source. It is suggested that the Committee 
consider the N.I. P. Storefront libraries within their 
overall operating budget priorities, in view of the 
annual operating increase of $120,000 per year. 
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DELEGATIONS (Cont'd) 

Riley Park and Kensington 

N.I. P. Storefront Libraries (Cont'd) 


(2) In the Library's departmental review, the Library identi- 
fied their priorities for operating budget increases. 
The three branch libraries which are now proposed were 
ranked in the second priority group. The first priorities 
(including automated circulation) totalled $118,000 per 
year. The second priority group totalled $347,000 per 
year. " 

and therefore, submitted the recommendations of the Director of 
Planning for consideration. 

The following addressed Council in support of the proposed 
Storefront Libraries: 

Mrs. Betty Backman - Riley Park N.I. P. Planning Committee 
Ms. Sylvia Moon - Kensington N.I. P. Planning Committee 

Mr. C. L. Cotterall - Chairman, Vancouver Public Library 

Ms. Linda Strong read from a brief urging Council to give 
consideration to a library in Champlain Heights Mall and requesting 
Council defer a decision on the Riley Park and Kensington Storefront 
Libraries to provide an opportunity for consideration of the 
Champlain Heights Citizens' request. 

MOVED by Aid. Bellamy 

THAT the recommendations of the Director of Planning 
contained in this report be approved. 

- CARRIED 

(Aid. Puil opposed.) 


4. Deferred Grants - YWCA Housing Registry 
and Red Door Rental Aid. 


Council, on March 6, 1979 deferred consideration of the 
recommendations of the Community Services Committee on grants to the 
Y.W.C.A. Housing Registry and the Red Door Rental Aid to permit 
representatives of these organizations to appear before Council to 
discuss their grant requests. In its report the Community Services 
Committee had recommended a grant of $43,508.00 to the Red Door Rental 
Aid and a grant of $26,000.00 to the Y.W.C.A. Housing Registry. 

Ms. Doreen Player , Y.W.C.A. Housing Registry, addressed Council 
and stated that the Y.W.C.A. service is directed to the working poor 
and that it serves a different clientele to the Red Door as the 
Y.W.C.A. deals mainly with singles and the Red Door with families. 

Ms. A. Gordon of the Red Door Rental Aid agreed with Ms Player's 
statement that the two agencies serve different segments of the 
populace. She also stated that the Red Door could not possibly 
provide the same service as the Y.W.C.A. 


MOVED by Aid. Rankin 

THAT Council apptove a grant to the Red Door Rental Aid of 
$43,508.00 subject to the conditions set down by the Director of 
Social Planning. 

- LOST 

(Aid. Boyce, Gerard, Puil an'i Kennedy opposed.) 


Cont'd . . 


Regular Council, April 3, 197 9 


. 23 


DELEGATIONS (Cont'd) 

Deferred Grants - YWCA Housing Registry 
and Red Door Rental Aid (Cont'd) 


MOVED by Aid. Gerard 

TILAT Council approve a grant to the Red Door Rental Aid of 
$26,000.00 subject to the conditions set down by the Director of 
Social Planning. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 


MOVED by Aid. Rankin 

THAT Council approve a grant to the Y.W.C.A. of $26,000 subject 
to the conditions set down by the Director of Social Planning. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 


RISE FROM COMMITTEE OF THE WHOLE 

MOVED by Aid. Bellamy, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Bellamy, 
SECONDED by Aid. Ford, 

THAT the report of the Committee of the Whole be adopted . 


BY-LAWS 

1. A BY-LAW TO PROVIDE THE PROCEDURE FOR THE 
IMPROVEMENT OF PARTS OF PENDER STREET AND 
OF ADJOINING PARTS OF OTHER STREETS AS A 
LOCAL IMPROVEMENT, FOR PROVIDING THE BASIS 
OF ASSESSMENT WITH RESPECT THERETO AND TO 
UNDERTAKE THE PROJECT 

(Chinatown Streetscape Project By-law) 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Marzari, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Marzari, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 
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COMMUNICATIONS OR PETITIONS (cont'd ) 

2. Carwash with Gasoline Filling Pumps 

S/W corner Broadway and Balaclava Streets: 
Development Permit Application 


MOVED by Aid. Hardwick, 

THAT, pursuant to communication from the Director of Planning 
under date of January 18, 1971, the date for reporting upon the 
development permit application to establish an automatic carwash 
with gasoline filling pumps at the S/W corner of Broadway and 
Balaclava, be deferred for a period of two weeks, i.e. February 2, 
1971. 

- CARRIED 

BOARD OF ADMINISTRATION AND OTHER REPORTS 

A . General Report, January 15, 1971 

Works and Utility Matters 

Reallocation of Sewer Funds 

1970 Sewer Capital Budget (Clause 4) 

It was agreed to defer consideration of this clause pending 
a report from Commissioner Ryan later this day regarding the 
reference to 'next Five Year Plan funds'. 

(see page 8) 

Local Improvements: 

Initiative Principle (Clause 5) 

MOVED by Aid. Bird, 

THAT this clause be adopted. 

- CARRIED BY THE 
REQUIRED MAJORITY 

Air Pollution (Clause 6 ) 

MOVED by Aid. Hardwick, 

THAT this clause he received for information and a copy 
furnished to Sir Winston Churchill Secondary School for the infor- 
mation of the students who appeared before Council. 

- CARRIED 

Balance of Works and Utility Matters 

MOVED by Aid. Linnell, 

THAT, with respect to report of the Board of Administration 
(Works and Utility matters), dated January 15, 1971, Clauses 
1, 2 atid 3 be adopted and Clause 7 received for information. 

- CARRIED 

Social Service and Health Matters 

Restroom Facilities in Supermarkets 

The Board of Administration submitted a report of the Medical 

Health Officer on the matter of restroom facilities in supermarkets. 

The Medical Health Officer sets out various points for consider- 
ation and concludes as follows: 

'The Health Department does not feel .justified in recommending 
that public sanitary facilities be required in supermarkets 
and strongly recommends that any further amendments to the 
Health By-law with regards to sanitary facilities be delayed 
until the Provincial Food Premises Regulations have been 
enacted . ' 
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2. A BY-LAW TO AMEND BY-LAW NO. 3614 

BEING THE LOCAL IMPROVEMENT PROCEDURE BY-LAW 
(Kiwassa Neighbourhood Improvement Programs) 

MOVED by Aid. Marzari, 
SECONDED by Aid. Bellamy, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Marzari, 
SECONDED by Aid. Bellamy, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


3. A BY-LAW TO ASSESS CERTAIN REAL PROPERTY 
IN THE YEAR 197 9 FOR THE PURPOSE OF 
DEFRAYING THE COSTS AND CHARGES IN RESPECT 
OF MAINTENANCE OF DECORATIVE LIGHTING 
PERTAINING TO THE GRANVILLE STREET MALL 
PHASE II LOCAL IMPROVEMENT PROJECT 
(Granville Street Mall Phase II) 


MOVED by Aid. Puil, 
SECONDED by Aid. Little, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Puil, 
SECONDED by Aid. Little, 

THAT the By-law be given second and third readings and the 

Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


4. A BY-LAW TO ASSESS CERTAIN REAL PROPERTY 
IN THE YEAR 197 9 FOR THE PURPOSE OF 
DEFRAYING THE COSTS AND CHARGES WITH RESPECT 
TO THE MAINTENANCE OF THE TROUNCE ALLEY AND 
BLOOD ALLEY SQUARE LOCAL IMPROVEMENT PROJECT 
(Trounce Alley and Blood Alley Square) 

MOVED by Aid. Puil, 
SECONDED by Aid. Little, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 
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BY-LAWS (Cont'd) 

A BY-LAW TO ASSESS CERTAIN REAL PROPERTY 
IN THE YEAR 197 9 FOR THE PURPOSE OF 
DEFRAYING THE COSTS AND CHARGES WITH RESPECT 
TO THE MAINTENANCE OF THE TROUNCE ALLEY AND 
BLOOD ALLEY SQUARE LOCAL IMPROVEMENT PROJECT 
(Trounce Alley and Blood Alley Square) (Cont 'd) 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Puil, 
SECONDED by Aid. Little, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


5. A BY-LAW TO ASSESS CERTAIN REAL PROPERTY IN 
THE YEAR 1979 FOR THE PURPOSE OF DEFRAYING 
THE COSTS AND CHARGES WITH RESPECT TO CERTAIN 
COLLECTIVE PARKING PROJECTS 

(Collective Parking Projects) 

MOVED by Aid. Puil, 
SECONDED by Aid. Little, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Puil, 
SECONDED by Aid. Little, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


MOTIONS 


A . Allocation of Lands for Lane Purposes 

MOVED by Aid. Marzari, 
SECONDED by Aid. Boyce, 

THAT WHEREAS the registered owner has conveyed to the City of 
Vancouver for lane purposes 

South 2 feet of Lot 10, Block 5, District 636, 
Plan 1902 

deposited in the Land Registry Office in the City of Vancouver, 
Province of British Columbia; 

AND WHEREAS it is deemed expedient and in the public 
interest to accept and allocate the said land for lane purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands 
so conveyed be, and the same is hereby accepted for lane purposes 
and declared to form and to constitute portion of a lane. 


- CARRIED UNANIMOUSLY 
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MOTIONS (Cont'd) 


B . Allocation of Lands for Highway Purposes 

MOVED by Aid. Marzari, 
SECONDED by Aid. Boyce, 

THAT WHEREAS the registered owner has conveyed to the City of 
Vancouver for highway purposes 

all that portion of Lot 16, Block 230, District Lot 
526, Plan 590, lying North of the Right-of-Way of the 
Vancouver and Lulu Island Railway Company shown coloured 
red on Reference Plan 738 

deposited in the Land Registry Office in the City of Vancouver, 
Province of British Columbia; 

AND WHERE it is deemed expedient and in the public 
interest to accept and allocate the said land for lane purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands 
so conveyed be, and the same is hereby accepted for highway purposes 
and declared to form and to constitute portion of a highway. 

- CARRIED UNANIMOUSLY 


C . Allocation of Lands for Road Purposes 

MOVED by Aid. Marzari, 
SECONDED by Aid. Boyce, 

THAT WHEREAS the registered owner has conveyed to the City of 
Vancouver for road purposes 

all that portion of Block 1009 except those portions 
included in Plans 12393 and 12719, District Lot 526, 
Plan 10359 

deposited in the Land Registry Office in the City of Vancouver, 
Province of British Columbia; 

AND WHEREAS it is deemed expedient and in the public 
interest to accept and allocate the said land for lane purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands 
so conveyed be, and the same is hereby accepted for road purposes 
and declared to form and to constitute portion of a road. 

- CARRIED UNANIMOUSLY 

1 . Procedure By-law Amendment 

2 . Filling of Vacancies 

At the request of Alderman Little Council agreed to defer the 
above two motions to the next meeting of Council, due to the lateness 
of the hour . 

ENQUIRIES AND OTHER MATTERS 


Alderman Bellamy - queried if it were a fact that 

Highland Restaurant Council would have a report at 

its next meeting on the matter 
of the Highland Restaurant, and 
the Mayor replied in the 
affirmative. 
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ENQUIRIES AND OTHER MATTERS (Cont'd) 


Alderman Boyce - 
Integrated Coniinittee of 
Council, School Board & 
Park Board 


advised that at the meeting of 
the Park Board held last evening 
she was again requested to 
query Council's intentions with 
respect to this Committee. 

The Mayor indicated he would 
discuss this matter with her. 


The Council recessed at 11:00 p.m. to reconvene "In Camera" 
in the Council Chamber. 


* * * 


The foregoing are Minutes of the Regular 
Council meeting of April 3, 1979, adopted 
by Council on April 10, 197 9. 



REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


MARCH 22, 1979 


A meeting of the Standing Committee of Council on Planning 
and Development was held in the No. 3 Committee Room, Third Floor, 
City Hall, on Thursday, March 22, 1979 at approximately 1:30 p.m. 


PRESENT : Alderman Harcourt, Chairman 

Alderman Boyce 
Alderman Ford 
Alderman Puil 

ABSENT : Alderman Kennedy 

CLERK TO THE 

COMMITTEE : M. L. Cross 


CONSIDERATION 


1. Remand Centre - 275 East Cordova Street 

The Committee considered two letters (copy circulated) : 

(a) Letter dated March 9, 1979 from the Director of Planning 
to Henriquez Associates. 

(b) Letter dated March 19, 1979 from the Deputy Attorney- 
General to the Committee. 

Present for the discussion were: 

Mr. R. Vogel, Deputy Attorney-General 

Mr. D. Dobell, British Columbia Building Corporation 

Mr. D. Taylor, Henriquez and Associates 

Mr. D. Olsen, Attorney-General's Department 

Mr. H. Mathias, Department of Corrections 

Mr. Vogel submitted a package of information (on file in the 
City Clerk's Office) to the Committee members containing: 

(a) Policy 3 of the Oppenheimer Concept Plan 

(b) Council action (In Camera) - October 31, 1978 

(c) Letter from Henriquez Associates to City Planning Department 
(dated January 19, 1979) 

(d) Letter from City Planning Department to Henriquez Associates 
dated March 9, 1979, enclosing a memo regarding Remand 
Centre dated February 13, 1979. 

(e) Chronological history of dealings with the City (April 6, 
1978 to March 9, 1979) . 

The policy contained in the Oppenheimer Concept Plan is 
"to discourage, in general, any increase in large scale developments 
for uses required by a public authority, unless amenities for the 
benefit of local people are incorporated and that the scale and 
design are appropriate for the location . " 

The "In Camera" Council action of October 31, 1978 requested, 
"the Director of Planning to approve the development subject to 
approval by the Board of Variance of the parking arrangement, and 
a further condition to the approval shall be the inclusion of 
commercial facilities in the facade of the building along Powell 
Street . " 
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Item (c) above is the letter to the architects indicating 
that the development permit application was approved subject to 
several conditions, including 4 items which had to be complied with 
on or before June 30, 1979. If not the application would stand 
refused. One of the 'prior to' conditions was the inclusion of 
commercial facilities in the facade of the building along Powell 
Street. 

The letter from Henriquez Associates dated January 19, 1979 
confirmed a telephone conversation between Mr. D. Taylor of the 
architects' office and Mr. D. Cornejo, Senior Area Planner, 
indicating that the commercial facilities would be office space 
for use of the Corrections Branch of the Government only. 

Mr. Spaxman's letter to the architects dated March 9, 1979 
notes in part: 

"I agreed some time after that meeting that the 
relocation of some of the offices to the Powell Street 
frontage could be done in such a way as to provide an 
adequate compromise of the condition provided there 
was lots of glass and office activity, and further, 
at our meeting on February 7th I agreed to consider 
the effects of revising the plans to bring some of 
the internal office functions to the Powell Street 
frontage to see if some life and activity could be 
brought to the facade. A minute of that meeting is 
attached for your information. As you will recall, 
my original objective in using the word "commercial" 
was to obtain stores and offices with entrances from 
Powell Street. " 


"The most desirable form would be for a two-storey 
development fronting Powell Street, consisting of a 
mixture of offices and stores with pedestrian access 
off Powell Street. 


"In concluding that the latest proposal does not meet 
the condition, I have to have regard to what might meet 
the condition in case your clients are unable to provide 
the desirable two-storey form I have described above. 
A single level of stores and offices along Powell 
Street would satisfy the condition cuid, similarly, while 
100% frontage would be desirable, I woul'd also find that 
50% of the frontage with offices and stores with access 
off Powell Street would be approvable subject^ of course, 
to the design being acceptable, which I am confident you 
would be able to achieve. 

Mr. Vogel advised that the schedule calls for the tender to 
be let April 15th with the award being made May 19th. The building 
would be finished and occupied in 1980. He noted that the Provincial 
Government is not required to comply with planning regulations but 
as a matter of policy, it tries to. While no formal public meetings 
were held, the government tries to listen to the citizens. Working 
drawings were prepared using the criteria suggested by the City. 

Mr. Vogel noted that it was impractical to provide rental 
commercial space in a building that is costing approximately $100 per 
sq. ft. gross to construct. Average rents in the area are $6.25 to 
$8.80 per square foot. It would be politically unacceptable to 
build space to rent into a market where space is 1/3 of the rent 
the government would require to charge. It is an unrealistic planning 
burden to request two floors of commercial space. 
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Mr. Spaxman reiterated the comments contained in his letter 
to Henriquez Associates that the most desirable form would be a 
two-storey development fronting onto Powell Street consisting of 
a mixture of offices and stores with pedestrian access off Powell 
Street. If the Provincial Government cannot meet this condition 
a single level of stores and offices, 50% of the frontage with 
access off Powell Street would be approvable subject to the design 
being acceptable. 

Mr. Spaxman noted that if the community is going to accept 
the building, it will have to be designed to fit the remand function 
into the community. 

At a meeting in the architect's office a model and the revised 
drawings were available. It was noted that some of the grids were 
not windows but panels to cover up some of the blank space behind. 

Mr. Dobell noted that the Provincial Government was requested 
to provide commercial facilities along Powell Street. The Corrections 
Branch only has a certain amount of office space that is unsecured. 
They have attempted to unsecure some space. There is no way you 
can have a piece of glass between an inmate and an open sidewalk. 
The office area has been relocated to the Powell Street facade and 
a new function of training facilities for the Corrections Branch 
will be added at grade in the last 51' of the building along 
Powell Street. The inclusion of retail commercial space creates 
security problems. The combination of the facilities is 50% of the 
frontage along Powell Street. 

Mr. Vogel's letter to the Committee notes: 

As stated, we had what we considered to be an agreement from 
the Director o£ Planning that the spirit of the condition imposed 
by City Council could be met through the redesign with ministerial 
office functions being located along Powell Street. We requested 
the B.C. Buildings Corporation and the design architect to rework 
the design to locate as much office activity as possible along the 
Powell Street side of the building and to consider landscaping and 
setbacks which would assist in providing the street continuity 
sought. In our judgement the present redesign has been successful 
in meeting the concerns raised. The design now includes: 

1. a large training office, a general clerical 
office and a staff lounge at street level 
along Powell Street and extensive glazing 
in all these areas. These offices occupy 
well over 501 of the street level facade on 
this side of the building. 

2. The facade has indentations to break up the 
massing of the building and allow setbacks, 
landscaping and street furniture. 

3. Access has not been provided off Powell 
Street. As recommended by the City, the 
main access to the centre is off Gore Street 
and, because of security requirements, second- 
ary entrances must be kept to a minimum. 

It is the position of the Ministry that the condition imposed 
by City Council has been met. It is also our position that 
everything reasonably possible has now been done to meet the 
concerns of the Director of Planning. We would therefore request 
that approval now be given to this project. " 
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Mr. A. Griffin, First United Church, noted that the community 
has had no time to comment. He suggested that the Committee sponsor 
a public information meeting in the community and invite Mr. Vogel 
to attend. 

Father Gardiner, St. James Church, expressed concern about 
locating the remand centre in the busy downtown eastside community. 

Mr. D. Lane, Downtown Eastside Residents' Association, advised 
that the Association agreed that the remand centre was needed but 
has taken a stand all along that there should be something in the 
building that is of use to the community. In 1976 the Public Works 
Dept. indicated that there would be a 10,000 sq. ft. community 
amenity. That idea was shelved. No money has come forward for 
the Carnegie Library. There is nothing to benefit the community. 

Mr. Spaxman noted that with respect to participation by the 
community, a sign was posted on the site indicating a development 
permit had been applied for and giving telephone numbers if further 
information was requested. The Downtown Eastside Citizens' Planning 
Committee have discussed the issue. There is an alternate repre- 
sentative of the Downtown Clergy on the Committee. There is no need 
for a public meeting — the views of the community are known and have 
been transmitted to the Provincial Government. 

A member of the Committee suggested there should be some shadow 
box display spaces in the facade. 

In view of the time element, the Committee agreed that the 
matter should go forward to Council for consideration without a 
recommendation from the Committee. 


The meeting adjourned at approximately 3:25 p.m. 


* * * * 
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MANAGER 


'S REPORT 



TO: 


Vancouver City Council 


March 26, 1979 


SUBJECT : 


Remand Centre 


CLASSIFICATION: 


CONSIDERATION 


The City Manager reports as follows: 
BACKGROUND 

Council will have before it a report from the Planning Committee concerning 
a disagreement between the Province (B.C. Buildings Corporation and the 
Attorney-General) and the Director of Planning regarding one facet of the 
proposed Remand Centre: the frontage on Powell Street. Since the Committee 
has no recommendations, this report will summarize the issues and the options 
available to Council. 

On 31 October 1978, Council (in camera) met with the Deputy Attorney-General 
and representatives of B.C. B.C. to discuss: 

A) Family Court 

B) Detox Centre 

C) Remand Centre. 

There was agreement on (A) and (B) . On (C) , the issues were: 

1) Parking 

2) Compensating benefits to the community 

3) Design features of the buildings. 

(1) was resolved (subject to agreement by Board of Variance) by a joint 
parking garage at Cordova and Columbia. On (2) , it was suggested that the 
compensating benefits will be provided at Carnegie Library. (Whether or 
not the City will get a contribution from the Province towards that project 
is still unresolved, but does not affect the community facilities provided.) 

There remains the question of the design of the building, and its effect on 
the neighbourhood, particularly on Powell Street. On this matter Council 
resolved : 

"THAT Council request the Director of Planning to approve 
the development subject to approval by the Board of Variance 
of the parking arrangement, and a further condition to the 
approval shall be the inclusion of commercial facilities 
in the facade of the building along Powell Street." 

THE FACADE ALONG POWELL STREET 

The Director of Planning has been insisting that at least 50% of the J 75' 
frontage be in the form of stores and offices which have access from 
Powell Street. The Province claims that there is no market for such ac- 
commodation, particularly at rents reflecting construction costs. Further- 
more, they have no mandate to provide subsidized commercial accommodation, 
as was done in Robson Square. They have redesigned their internal spaces 
so that 50% of the frontage on Powell Street can be glazed (clerical offices, 
staff training) , and have stated that they can go no further. 

A development permit application incorporating that change has been filed 

and the Director of Planning has indicated that he would not be willing to 

approve it. A refusal by the Director of Planning could be appealed by 

the Province to the Board of Variance, or the provice could proceed under 

its superior powers without a development permit. However, they are 

reluctant to do either and would prefer to have the City's approval for their plan 

In discussing the economics of commercial space on Powell Street, the Pro- 
vince mentioned that for the 3,000 sq. ft. involved, the rental would have 
to be $17/sq. ft., triple-net (or $22/sq. ft. gross). This is more than 
twice that charged in surrounding buildings. The City leases space in the 
Police Union building (190 Alexander) for By-law Fines and the By-law Pro- 
secutor's Office. For Council's information, that space (2,550 sq. ft.) 
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is leased for five years from May 1, 1978 at $8.60/sq. ft gross 
with an escalator clause. Thus the proposed construction of 3,000 
sq. ft. of leased space necessitates either a capital subsidy of 
about $200,000, or an annual subsidy in the lease of about $40,000 
per annum initially, dropping off as rents rise. 


Various suggestions were made by members of Council at the Committee meeting, 
but none were approved as recommendations. Following these suggestions, 
the following options are available to Council. They are listed in order 
of decreasing acceptability to the Province: 

A) Advise the Director of Planning to reconsider his decision and to 
approve the development as modified, including 85' of windows on 
Powell Street. 

B) Advise the Director of Planning to approve the modified development 
essentially as submitted, but with further cosmetic improvements 

to the Powell Street facade (e.g. show-case type windows for Pro- 
vincial or commercial exhibits.) 

C) Agree with the position of the Director of Planning that at least 
50% of the facade should be street-level offices or stores with 
access off Powell Street, but undertake for the City to lease 

from the Province the space so provided at rates related to building 
and operating costs. (The City would then either use that space for 
its own purposes or sub-lease it. In either case, the City would 
effectively subsidize that space by about $40,000 per annum, decreasing 
in later years . ) 

D) As in (C), but the City would guarantee to lease half the space, 
thereby sharing the required subsidy with the Province. 

E) Agree entirely with the Director of Planning and require the Province 
to absorb all extra costs, as the price for locating the facility 

in that neighbourhood. 

If Council moves towards Option E, there is the danger that the Province 
will 

abandon the present proposal, or 
- delay the construction, or 

build without a development permit. 

The first two possibilities are to the disadvantage of the City, since the 
Remand Centre is badly needed for the operation of the Police and the Courts 
system. The last possibility would set a poor precedent. 

Needless to say, the City Manager and Director of Finance do not recommend 
the subsidies involved in Options (C) and (D) . 

The options are submitted for Council's CONSIDERATION. 


OPTIONS 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Restroom Facilities 

in Supermarkets (cont'd ) 

It is noted the present policy of the Health Department is 
to require public washrooms in all shopping malls and department 
stores . 

The Council noted that Canada Safeway and Kelly Douglas 
companies wish to appear before Council if it is not intended 
to adopt the Medical Health Officer's recommendation. 

MOVED by Aid. Bird, 

THAT this whole matter be referred back to the Board of 
Administration for further study after review of the aspect of 
size as the determining factor respecting provision of restroom 
facilities in such establishments, and the further report, when 
received, be presented to the Standing Committee on Health and 
Welfare; the Standing Committee to consider the requests for 
delegations . 

- CARRIED 

Building and Planning Matters 

MOVED by Aid. Broome, 

THAT the report of the Board of Administration (Building 
and Planning matters), dated January 15, 1971, be adopted. 

- CARRIED 

Finance Matters 

Invitation: 1972 Meeting of Canadian 

Standards Association, Electrical Code Committee 

(Clause 4) 


MOVED by Aid. Wilson, 

THAT, pursuant to the report of the Board of Administration, 
the Director of Permits and Licenses be authorized to invite the 
Canadian Standards Association, Electrical Code Committee^ to 
hold its meeting in Vancouver in 1972. 

- CARRIED 

Tag Days: International Association 
of Lions Clubs (Clause 6) 


The Board of Administration advised of request from the 
International Association of Lions Clubs for permission to 
conduct tag days on Friday, May 7th and Saturday, May 8th. 

MOVED by Aid. Adams, 

THAT the International Association of Lions Clubs be advised 
of the City Council policy, expressed in the following resolution 
of May 12, 1970: 

'THAT the Council of the City of Vancouver not approve any 
Tag Day in the City on public property with the exception of 
the annual Tag Day held in support of the Poppy Fund and 

FURTHER RECOMMENDS that Council state it has no obiections 
to Tag Days which are not held on public property' 

and the organization be informed it is not the Council's intention 
to make any change in this policy at this time; however, if they 
still wish to appear before the Council they will be given the 
opportunity to do so. (tabled) 

MOVED by Aid. Linnell, 

THAT the motion of Alderman Adams be tabled and a delegation be 
heard as requested. 

- CARRIED 
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MANAGER'S REPORT 


DATE March 27, 1979 


TO: Vancouver City Council 

SUBJECT: SUMMARY REPORT - Transportation for the Handicapped 

CLASSIFICATION: RECOMMENDATION & CONSIDERATION 

The City Engineer and Director of Social Planning report as follows: 
" BACKGROUND 

At its February 13, 1979 meeting. Council considered various recommendations from 
the Standing Committee on Transportation regarding transportation services for the 
handicapped. The recommendations, as reviewed by Council, are attached in 
Appendix I. Recommendations A, B, C, D, E, H, I & J were approved and F & G were 
deferred for one month to permit officials an opportunity to review the feasibility 
and cost implications of these recommendations. Recommendation F dealt with a fare 
reduction for handicapped transit and recommendation G provided for the establish- 
ment of a non-profit corporation to deliver handicapped transportation services. 

SUMMARY 

The attached report summarizes the status of the various motions as approved by 
Council at its February 16 meeting. In addition, a number of decisions are required 
at this time relating to the following items: 

a) Reimbursement to the Lions for deficits incurred in 1978. 

b) The fare level for 19 79. 

c) The type of organizational structure to deliver handicapped services 
in the long term. 

d) Designation of a level of service and funding for handicapped transit 
for the remainder of 19 79. 

e) The length of time for entering into an agreement with the interim 
operator. 

There are various options available in the provision of handicapped transit which 
are summarized below: 


The amount of cost reimbursement to the B.C. Lions in addition to the 
previous payment of $141 599 for deficits incurred in 19 78. 
Note - $14 405 is available from 19 78 funds. 

Option 1 - Those additional costs that resulted from service beyond minimum 
levels specified in contract, restrictions in the group trip 
subsidy calculations and restrictions in group trip fare collec- 
tions. The cost to the City for this option is $25 603. 

Option 2 - Reimbursement to the Lions for all costs under option 1, plus 

direct cost as a result of budget overruns. The Lions experienced 
significant cost overruns from their budget, particularly in the 
area of vehicle maintenance. The cost to the City under this 
option is $34,684. (The total payments for 1978 
would then be $176,283, which is almost exactly 
the budgetted 1978 grant.) 

Option 3 - Reimbursement of all costs under options 1 and 2 plus indirect 

cost overruns from the budget. Some indirect costs such as lease 
payments and overhead charges exceeded the budget and the Lions 
have requested reimbursement for these increases. Under this 
option, the cost to the City is $45 913. 

Option 4 - Reimbursement of all costs above plus an additional $5827 to 
reflect a distribution of Ministry of Human Resources funding 
on the basis of cost of service rather than on a per trip basis. 
This option is included at the specific request of Lions Society 
personnel. The cost to the City under this option ia $'j1 740. 
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- The fare level for 1979. 

Option 1 - Defer a decision on fare revision until an agreement is negotiated 
with the UTA. This agreement will specify a percentage of costs 
which must be returned from fares. Such a deferral would leave 
in force the existing fare structure of a basic $1 one-way charj;e 
for the first 4 miles and 25c per mile thereafter. 

Option 2 - Revised fare level providing for a $1 one-way charge for the first 
10 miles and 25c per mile above 10 miles. Annual cost to City - 
$7500. 

- The type of organization structure to deliver handicapped services in the 


long term. 



Option 1 - 

B.C. Lions Society 


Option 2 - 

A new non-profit organization as outlined 

in Recommendation G. 

Option 3 - 

Some other organization such as a private 

taxi or bus company. 

Option 4 - 

Defer the decision until after a decision 

is made by the Province, 


possibly leading to a three-party agreement between the UTA, 
municipality and an operator to be designated. 

- Designation of a level of service to be provided for the remainder of 1979. 

Option 1 - Maintain 1978 levels. Annual cost to City - $189 209. 

Option 2 - Maintain 1978 levels with increased operation on the weekends by 
35 hours per week (as approved by Council) - $201 112. 

Option 3 - Increase the current fleet of 15 vehicles by 2 additional vehicles 
for exclusive use in Vancouver - $241 740. 

Option 4 - Increase the operation as per the B.C. Lions proposal in 
Appendix 3 - $351 481. 

- Determine the length of the agreement with the interim operator, the B.C. 
Lions Society. 

Option 1 - Through December 31, 1979 , with possible earlier termination 
Option 2 - Through June 30, 1979 with possible monthly extensions. 
RECOMMENDATION & CONSIDERATION 


The City Engineer and Director of Social Planning recommend the following: 

1. That in the matter of reimbursement for additional costs for 1978, the 
B.C. Lions be given a grant in the amount of $34 684 (Option 2) from the 
following sources of funds: 

1978 Reserved Grant Funds - $14 405 

1979 Revenue Budget (Grants Other) - $20 279 

Total - $34 684 

2. That a decision on the long-term operator of transportation services 
for the handicapped in the Lower Mainland be deferred pending furthe 
discussions with the UTA and a decision by the Province on 
disabled transit. 

3. The length of an agreement with the B.C. Lions for disabled 
transit services in 1979 shall be through June 30, 1979 with 
possible monthly extensions (Option 2), but a full year's 
budget should be provided. 

With respect to a decision on levels of service and a fare policy for 1979 disabled 
transit service, the City Engineer and Director of Social Planning offer the 
following optiori for consideration: 

4. The level oi service for handicapped transit in 1979 with funding from the 
1979 Grant Program shall be: 

a) 1978 budgetted levels of service (cost - $189 209; additional 1979 funds 
required $19 069), or 

b) 1978 levels with increased operation on weekends by 35 hours per week 
(cost - $201 112; additional 1979 funds required $30 972) , or 
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c) Increase the fleet of 15 vehicles by 2 vehicles for exclusive use in 
Vancouver (cost - $241 740, includes reduced fares per 5 (b) below; 
additional 1979 funds required $71 600), or 

d) Increase the operation per B.C. Lions proposal in Appendix 3 (cost 
$351 481, includes reduced fares per 5 (b) below; additional 1979 funds 
required $181 341). 

5. The fare level in 1979 for Vancouver eligible residents shall be: 

a) Existing fare levels providing for a $1 one-way charge for first 4 miles 
and 25c per mile above 4 miles, or 

b) Revised fare providing for a $1 one-way charge for first 10 miles and 

25c per mile above 10 miles (additional cost - $5500, April-December, 1979). 

The Director of Finance further recoiranends that: 

6. The grant to the B.C. Lions Society for transportation of the handicapped 
be transferred from the category 'Community Services Grants' to the 'Other' 
grant category. This would reduce the Community Services Grant Budget by 
$170 140 and increase the 'Other' Grant Budget by like amount. 

7. That the 'Other' Grant Budget category be increased by any additional funds 
granted by Council in excess of the $14 405 reserved in 1978 and the $170 140 
provided to date." 


The City Manager RECOMMENDS approval of 1, 2, 3, 6, and 7, 
submits the options under 4 and 5 for CONSIDERATION. 
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ENGINEERING & SOCIA L PLANNING 
DEPARTMENT 


DATE March 26 . 1979 

TO: City Manager for Council 

SUBJECT : Transportation for the Handicapped 

CLASSIFICATION: RECOMMENDATION & CONSIDERATION 

The City Engineer and Director of Social Planning report as follows : 
" BACKGROUND 

At its February 13, 1979 meeting, Council considered various recommendations from 
the Standing Committee on Transportation regarding transportation services for the 
handicapped. The recommendations, as reviewed by Council, are attached in 
Appendix I. Recommendations A, B, C, D, E, H, I & J were approved and F & G were 
deferred for one month to permit officials an opportunity to review the feasibility 
and cost implications of these recommendations. Recommendation F dealt with a fare 
reduction for handicapped transit and recommendation G provided for the establish- 
ment of a non-profit corporation to deliver handicapped transportation services. 

Handicapped transportation is a very complex subject, with a number of issues which 
should be considered by Council. In order to help clarify the issues, this report 
has been divided into the following four sections: 

SECTION I - Review of the status of the various recommendations as approved 
by Council on February 13, 1979. 

SECTION II - Review of recommendation F and the implications of a handicapped 
transit fare reduction. 

SECTION III - Review of recommendation G and the various organizational 

options for the delivery of handicapped transit in the short- 
run and long-run . 

SECTION IV - Review of the level of service options for handicapped transit 
in 1979. 

SECTION I - REVIEW OF THE STATUS OF THE VARIOUS RECOMMENDATIONS AS APPROVED BY 
COUNCIL ON FEBRUARY 13, 1979. 

At its February 13, 1979 meeting. Council approved several recommendations related 
to handicapped transit. The status of each of these recommendations is summarized 
below: 

Recommendation A - 'That the City pursue discussions and negotiations with the 

GVRD and the UTA to arrange for UTA and Ministry of Human 
Resources responsibility and funding for transportation 
services for the disabled.' 

Staff has had a number of discussions with the UTA staff regarding increased 
provincial responsibility for disabled transit. Attached in Appendix II is a memo 
from the City Engineer to the Vancouver UTA Board representatives outlining the 
provisions in the Provincial Urban Transit Authority Act that relate to handicapped 
transit. This memo was presented to the UTA Board at its February 23, 1979 meeting 
and the Board unanimously voted to request the Lieutenant-Governor in Council to 
designate handicapped transit as a 'custom' transit service. Once this designation 
occurs, negotiations can begin on a three-party agreement between the UTA, a 
Municipality and an Operator for the provision of handicapped transit. The matter 
of levels of service, fares, cost-sharing, financing plan, etc, is subject to 
further negotiations and would be incorporated in an annual operating agreement. 

The UTA staff is preparing an interim report to the Board which outlines the 

handicapped transit issue as it relates to total provincial needs. 

The UTA staff submitted this report at the March 15 Board meeting. A 

final UTA staff report is scheduled to be ready in approximately one to two months 

and this final report should provide enough information to allow a Provincial 

decision on this matter. 
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Recommendation B - 'That in the interim period, the B.C. Lions Society be 

requested to continue operation of its transportation 
service for disabled adults in the City of Vancouver.' 

The B.C. Lions Society have indicated a willingness to continue to provide adult 
handicapped transit services in the City of Vancouver as long as they do not incur 
deficits. In this regard, they are willing to provide a level of service as spe- 
cified and funded by the City. The B.C. Lions have submitted a proposal (Appendix 
III) which outlines the cost of providing the current level of service as well as 
a new proposal which outlines the cost implications with an expanded level of 
service for the City of Vancouver. This matter will be reviewed further in 
Section IV of this report. 

Recommendation C - 'That a grant be paid to the B.C. Lions Society to repay the 

Society for losses incurred providing transportation services 

to eligible City residents in the period May 1st - December 31st, 

1978, to be provided from the balance of the 1978 funds.' 

As indicated in Council's earlier report, the formula for reimbursing the B.C. 
Lions for their 1978 cost did not work as planned. The formula between May 1st 
and December 31st, 1978 provided for a payment to the Lions of $3.43 per passenger, 
with a limit of such payments to $10.29 for group trips. The intent of that agree- 
ment, while providing an incentive for increased productivity, was to provide about 
the same level of City funding as had existed in the previous year. This intended 
result had not been realized and resulted in a deficit to the Lions for Vancouver 
eligible trips and less trips being billed than originally intended. 

There has been considerable discussion with the Lions in order to determine those 
deficits in 1978 for eligible Vancouver residents which should be reimbursed. As 
a result, four options have been identified for determining the cost and addi- 
tional reimbursement to the Lions for the service period between May 1st and 
December 31st. These are summarized below: 


Option 1 - Those additional costs that resulted from service beyond minimum levels 

specified in contract, restrictions in the group trip subsidy calculations 
and restrictions in group trip fare collections. The additional cost to 
the City for this option is $25 603. 

Option 2 - Reimbursement to the Lions for all costs under option 1, plus direct 
costs (out-of-pocket) as a result of budget overruns. The Lions 
experienced significant cost overruns from their budget, particularly 
in the area of vehicle maintenance. The additional cost to the City 
under this option is $34 684. (The total payments for 
1978 would then be $176,283, - very close to the amount 
budgetted for the 1978 grant.) 

Option 3 - Reimbursement of all costs under options 1 & 2 plus indirect cost 

(accounting costs) overruns from the budget. Indirect costs such as 
overhead charges exceeded the budget and the Lions have requested 
reimbursement for these increases. Under this option, the additional 
cost to the City is $45 913. 

Option 4 - Reimbursement for all costs above plus an additional $5827 to reflect 
a different method of crediting the provincial Ministry of Human 
Resources grant received for handicapped transit. Since 70% of all 
trips are for city residents eligible for City subsidy and these 
trips account for 60% of system costs, the difference is 10% of 
Ministry of Human Resources monies. All City calculations have been 
based on an assumption that the Ministry of Human Resources monies 
would be pro-rated on a per passenger trip basis (70%). The Lions 
now claim that Ministry of Human Resources monies should be distri- 
buted on the basis of cost of service (60%). For eight months in 
1978, this difference is $5827. Under this option, the amount of 
the City payment is $51 740. 

Option 1 above closely meets the intent of the agreement negotiated for 1978. 
Subsequently, the Lions determined that they would not subsidize their adult' 
handicapped transportation service and instructed their staff to negotiate future 
agreements to recover all costs. Options 2, 3 and 4 are levels of additional 
funding necessary to meet this subsequent request in whole or in part. These 
options involve payment of budget overruns. It should be noted that the City 
does not normally provide additional funding to pay budget overruns of grant 
recipients. 
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The Director of Finance advises that in 1978, Council approved $176 420 for 
handicapped transit subsidies to the B.C. Lions Society. For calendar 1978, 
the total cost billed was $141 599.38, leaving $34 820.62 unused from the 
budgeted allotment. The Director of Finance has reserved $14 405 from the 
unused portion of the 1978 grant as per earlier estimates based on B.C. Lions 
budgetary information. Any funds granted to the Lions beyond this amount must 
be approved by Council as an additional grant request out of 1979 Revenue 
Budget Funds (Option 1 - $11 198; Option 2 - $20 279; Option 3 - $31 508; 
Option 4 - $37 333) . The Director of Finance cannot agree to Option 3 as the 
increase in the indirect costs are distributed on an expenditure basis and may 
not have been as a result of this service; or Option 4 as the distribution of 
the Ministry of Human Resources grant should be on a per ride basis. 

Recommendation D - 'That the City not subsidize losses which were incurred outside 

of Vancouver city. Further, that a request be made to other 
municipalities, through the GVRD, to join in subsidizing the 
service on a per capita basis.' 

The City had made a request to the GVRD to consider handicapped transportation 
services on a regional basis. However, the delay in implementing the transit 
legislation in the Lower Mainland has complicated the process whereby the GVRD 
could participate. However, it should be recognized that 'custom' transit services 
may be dealt with separately from regular transit services and a separate agreement 
may be negotiated between the UTA and Vancouver with or without participating muni- 
cipalities or between the UTA and GVRD. 

Recommendation E - 'That appropriate City staff be instructed to report back on 

availability of funds to obtain more buses.' 

For a city system, two options were explored. First, the Lions Society was 
approached about sale of the existing fleet. They indicated that the vehicles 
could be re-assigned to their other services around the province and that therefore, 
none of the vehicles would be available for sale. The second option, purchase of 
new equipment, would therefore be necessary. The Director of Finance advises that 
the estimated $300 000 cost of 15 vehicles would be available only from the 1979 
Supplementary Capital Budget and notes that the funds were not included in the 
priority report submitted to Council. 

If the Lions continue to operate the system, they have indicated that they are 
willing to acquire additional equipment immediately. If operating funds are 
guaranteed through calendar 1979, they are willing to acquire up to four addi- 
tional vehicles, either purchased or leased at their option. 

Recommendation H - 'That the existing service be expanded on weekends, commencing 

immediately . ' 

The City has requested the B.C. Lions to increase their weekend service by adding 
two additional vehicles and 14 more hours of service on Saturday, and three addi- 
tional vehicles and 21 more hours of service on Sunday. The cost to the City of 
the increase of 35 operating hours per week is estimated to be $16 000 per annum. 

Recommendation I - 'That City staff report back on the operating cost situation 

for 1979,' 

This matter is reviewed in Section IV of this report. 

SECTION II - REVIEW OF RECOMMENDATION F AND THE IMPLICATIONS OF A HANDICAPPED FARE 
REDUCTION 

Council deferred action on recommendation F which stated - 

'That the financing formula be improved to ensure that no 
handicapped persons resident in the City of Vancouver be 
required to pay more than $1 flat rate per one-way trip 
(maximum 10 miles after which an additional mileage charge 
will be applied) . ' 

The current fare for Vancouver residents is $1 flat rate per one-way trip up to 
4 miles, after which an additional charge of 25c per mile will be levied. This 
resulted in an estimated average charge per passenger of $1.20 to $1.30. The 
effect of recommendation F will be to increase the 4-mile limit to 10 miles, after 
which an additional 25c per mile charge will be levied. This will reduce the 
average fare to slightly over $1 and will result in an annual fare reduction 
of approximately $7500 (30 000 trips x 25c per passenger reduction). Under this new 
formula, the City will be required to provide an additional $7500 annually for the 
lost fare revenue. 
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It should be noted that the above figures apply to individual trips only. For 
group trips, the fares have been charged on an hourly basis after deducting 
City and Ministry of Human Resources subsidies. 

SECTION III - REVIEW OF RECOMMENDATION G AND THE VARIOUS ORGANIZATIONAL OPTIONS FOR 
THE DELIVERY OF HANDICAPPED TRANSIT IN THE SHORT-RUN AND THE LONG-RUN. 

For the short term or interim period, Council has approved recommendation B that 
requests the B.C. Lions Society to provide an adult handicapped transportation 
service in the City of Vancouver. It is anticipated that the interim period will 
last until suitable agreements can be reached between the UTA, a Municipality and 
an Operator. Based on discussions with the UTA staff, the earliest that an agree- 
ment can be reached, assuming provincial designation of handicapped transit as a 
'custom' transit service, would be this summer. 

For the longer term, and assuming provincial responsibility in the provision of 
handicapped transit services, there are several options for delivery of the service. 
A transit operating agreement would be negotiated between the UTA, a Municipality 
and an Operator. This Operator could be the B.C. Lions, a new non-profit organiza- 
tion as outlined in recommendation G, or an entirely new operating agency as yet 
undefined. Outlined below are the estimated cost implications of each of these 
options - 

1. B.C. Lions Society Operation - There are several agencies which provide 
handicapped transit in the Lower Mainland, with the B.C. Lions the largest 
operating on a regional basis. The Lions have submitted a new proposal 
(Appendix III) which outlines the cost implications for an expanded level 
of service. The Lions proposal provides for a managing director, improved 
dispatching services, additional buses and expanded operating levels. Without 
evaluating whether the level of service suggested is appropriate, the proposal 
does provide a basis of evaluating the cost implications of alternative 
proposals . 

The Lions proposal provides for 17 buses and 1149 operating hours per week 
on a regional basis at an estimated total operating cost of $700 983. The 
Lions have also indicated a willingness to provide other non-dollar changes 
in the service including employment of the handicapped, reduced vehicle 
insignias indicating the B.C. Lions are only the Operator, and improved 
handicapped service monitoring and reporting systems. 

2. New Non-Profit Corporation Operation - Recommendation G of Council's February 13 
report provides for the establishment of a non-profit corporation to operate 
transit for the disabled. This recommendation was deferred four weeks to allow 
staff to evaluate the proposal . 

The calculation of operating costs for a new corporation is difficult to 
predict because of several unknown variables with wage rates the most diffi- 
cult to estimate. However, a new corporation providing a comparable service 
as outlined in the B.C. Lions proposal (17 buses and 1149 operating hours per 
week) is estimated to cost between $1 000 000 and $1 200 000. This is in 
excess of the B.C. Lions proposal by $300 000 to $500 000. It should be noted 
that there would also be an initial capital requirement of approximately 
$450 000 as summarized below: 

17 vehicles plus 2 spares $380 000 

Radio base station 20 000 

Office facility and equipment 20 000 

Shop facilities 25 000 

Inventory 5 OOP 

$450 000 

Most of the initial capital cost can be avoided if the vehicles are leased, 
however, the annual operating costs would increase somewhat in a lease situation. 
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There are several reasons for the increased costs when compared to the B.C. 
Lions proposal: 

- increased wage costs because of the Lions' lower wage structure; 

- greater costs to establish storage facilities, conmunications system, 
maintenance facilities, etc. which the Lions have presently; 

- The Lions have some economies of scale in purchasing, inventory, maintenance 
and overhead expenses because they presently operate a fleet of 55 vehicles 
for adult and children handicapped services . 

3. Other Alternatives - There are presently several groups which are operating 

transit for the disabled in the Lower Mainland. Some of these may be considered 
for a regional service. In addition, there are taxicab and private bus companies 
which may be interested in competing for disabled transit services. The cost of 
these other alternatives is unknown at this time. 

In summary, for the long term, there are several options for providing handicapped 
transit services in the Lower Mainland. Ultimately, if Provincial designation of 
handicapped transit as a custom transit service occurs, an Annual Operating 
Agreement will be negotiated with an operator. This Agreement will specify 
exact terms for providing disabled transit including levels of service, costs, 
equipment and a monitoring system to ensure performance as specified. It is 
assumed that the UTA will be a party to this Agreement because of the potential 
Provincial financial involvement. In view of this situation, an operator for 
the provision of handicapped transit in the long term should not be specified at 
this time. This is a matter for future negotiation based on costs, management 
structure, responsiveness to complaints, etc. 

SECTION IV - REVIEW OF THE LEVEL OF SERVICE OPTIONS FOR HANDICAPPED TRANSIT IN 1979 

The level of transit services for the disabled during the remainder of 1979 is 
a function of the funds appropriated. The B.C. Lions have indicated a willingness 
to provide a level of service as specified by Council as long as they do not incur 
deficits . 

The costs from January 1 to March 31 are approximately $46 657 based on levels of 
service specified in 1978. From April 1 to December 31, there are a number of 
options for Council to consider which are suiranarized below. It should be noted 
that each option is progressive in that it includes the levels of service and 
costs specified in the previous options . This information is summarized in a 
table at end of report. 

1. Maintain the 1978 budgetted levels of service in 1979, which provide 651 
hours of service per week on a regional basis. The total cost of this is 
$502 400. If the same fare structure and a Ministry of Human Resources 
grant of $102 000 are assumed, the required grant from the City is $188 111 
(including first 3 months). 

2. Increase the levels of service on the weekend (previously approved by Council) 
35 hours per week; the total City grant would be $201 112. 

3. Decrease the fare to $1 per one-way trip for first 10 miles (Recommendation F) ; 
the total City grant would be $206 749. 

4. Increase the service levels by adding two additional buses for service in 
Vancouver to provide a total regional service of 756 hours per week; the 
total City grant would be $241 740. 

5. Increase the service levels to those specified in the B.C. Lions proposal 
(Appendix 3) including a manager, more dispatchers, increased operating 
hours, etc., the total City grant would be $351 481. 

It should be noted that Council has reserved $170 140 for adult handicapped 
transit service in its review of the 1979 grants. This amount was based on 
earlier estimates. All of the above proposals will require an additional 
appropriation . 

In addition to specifying a level of service and fare for handicapped transit, a 
decision is also needed on the length of time an agreement should be negotiated with 
the B.C. Lions Society as an interim operator. A short time frame through June, 
1979 with possible monthly extensions would place increased pressure on the Province 
to recognize its role in handicapped transit and may result in a quicker permanent 
solution. A longer time frame through December 31, 1979 would provide more assurance 
to the B.C. Lions and handicapped concerning continuity of service. However, a 
longer time frame may result in delays by the Province. 


6 

SUMMARY 

In order to review the various levels of service and the cost implications for 
handicapped transit, a table has been prepared outlining the options. On this 
basis, there are several decisions which Council needs to consider which are 
summarized below: 


- The amount of cost reimbursement to the B.C. Lions in addition to the 

previous payment of $141 599 for deficits incurred in 1978. Note - 
$14 405 is available from 1978 funds. 

Option 1 - Those additional costs that resulted from service beyond minimum 
levels specified in contract, restrictions in the group trip 
subsidy calculations and restrictions in group trip fare collec- 
tions. The cost to the City for this option is $25 603. 


Option 2 - Reimbursement to the Lions for all costs under option 1, plus 

direct cost as a result of budget overruns. The Lions experienced 
significant cost overruns from their budget, particularly in the 
area of vehicle maintenance. The cost to the City under this 
option is $34 684. 


Option 3 - Reimbursement of all costs under options 1 and 2 plus indirect 

cost overruns from the budget. Some indirect costs such as lease 
payments and overhead charges exceeded the budget and the Lions 
have requested reimbursement for these increases. Under this 
option, the cost to the City is $45 913. 

Option 4 - Reimbursement of all costs above plus an additional $5827 to 
reflect a distribution of Ministry of Human Resources funding 
on the basis of cost of service rather than on a per trip basis. 
This option is included at the specific request of Lions Society 
personnel. The cost to the City under this option is $51 740. 

- The fare level for 1979. 


Option 1 - Defer a decision on fare revision until an agreement is negotiated 
with the UTA. This agreement will specify a percentage of costs 
which must be returned from fares. Such a deferral would leave 
in force the existing fare structure of a basic $1 one-way charge 
for the first 4 miles and 25<: per mile thereafter. 

Option 2 - Revised fare level providing for a $1 one-way charge for the first 
10 miles and 25c per mile above 10 miles. Annual cost to City - 
$7500. 

The type of organization structure to deliver handicapped services in the 
long term. 


Option 1 - B.C. Lions Society 


Option 2 - A new non-profit organization as outlined in Recommendation G. 


Option 3 - Some other organization such as a private taxi or bus company. 

Option 4 - Defer the decision until after a decision is made by the Province, 
possibly leading to a three-party agreement between the UTA, 
municipality and an operator to be designated. 


- Designation of a level of service to be provided for the remainder of 1979. 


Option 1 - Maintain 1978 levels. Annual cost to City - $188 111. 

Option 2 - Maintain 1978 levels with increased operation on the weekends by 
35 hours per week (as approved by Council) - $201 112. 

Option 3 - Increase the current fleet of 15 vehicles by 2 additional vehicles 
for exclusive use in Vancouver - $241 740. 

Option 4 - Increase the operation as per the B.C. Lions proposal in 
Appendix 3 - $351 481. 
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- Determine the length of the agreement with the interim operator, the B.C. 
Lions Society. 

Option 1 - Through December 31, 1979, with possible earlier termination. 
Option 2 - Through June 30, 1979 with possible monthly extensions. 


RECOMMENDATION & CONSIDERATION 


The City Engineer and Director of Social Planning recommend the following: 

1. That in the matter of reimbursement for additional costs for 1978, the 
B.C. Lions be given a grant in the amount of $34 684 (Option 2) from the 
following sources of funds: 

1978 Reserved Grant Funds - $14 405 

1979 Revenue Budget (Grants Other) - $20 279 

Total - $34 684 

2. That a decision on the long-term operator of transportation services 
for the handicapped in the Lower Mainland be deferred pending further 
discussions with the UTA and a decision by the Province on 
disabled transit. 

3. The length of an agreement with the B.C. Lions for disabled 

transit services in 1979 shall be through June 30, 1979 

with possible monthly extensions (Option 2), but a full 
year's budget should be provided. 


With respect to a decision on levels of service and a fare policy for 19 79 disabled 
transit service, the City Engineer and Director of Social Planning offer the 
following options for consideration: 

4. The level of service for handicapped transit in 1979 with funding from the 
1979 Grant Program shall be: 

a) 1978 budgetted levels of service (cost - $188 111; additional 1979 funds 
required $17 971) , or 

b) 1978 levels with increased operation on weekends by 35 hours per week 
(cost - $201 112; additional 1979 funds required $30 972), or 

c) Increase the fleet of 15 vehicles by 2 vehicles for exclusive use in 
Vancouver (cost - $241 740, includes reduced fares per 5 (b) below; 
additional 1979 funds required $71 600), or 

d) Increase the operation per B.C. Lions proposal in Appendix 3 (cost 
$351 481, includes reduced fares per 5 (b) below; additional 1979 funds 
required $181 341). 

5. The fare level in 1979 for Vancouver eligible residents shall be: 

a) Existing fare levels providing for a $1 one-way charge for first 4 miles 
and 25c per mile above 4 miles, or 

b) Revised fare providing for a $1 one-way charge for first 10 miles and 

25c per mile above 10 miles (additional cost - $5500, April-December, 1979). 


The Director of Finance further recommends that: 


6. The grant to the B.C. Lions Society for transportation of the handicapped 
be transferred from the category 'Community Services Grants' to the 'Other' 
grant category. This would reduce the Community Services Grant Budget by 
$170 140 and increase the 'Other' Grant Budget by like amount. 

7. That the 'Other' Grant Budget category be increased by any additional funds 
granted by Council in excess of the $14 405 reserved in 1978 and the $170 140 
provided to date." 
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Inaugural and Regular Council, January 19, 1971 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Balance of Finance Matters 

MOVED by Aid. Linnell, 

THAT, with respect to the report of the Board of Administration 
(Finance matters), dated January 15, 1971, Clauses 1, 2 and 3 be 
adopted and Clause 5 received for information. 

- CARRIED 

Assessments: Proposed Legislation 

MOVED by Aid. Linnell, 

THAT an appropriate brief be prepared by the Board of Adminis- 
tration, for Council 's consideration, in respect of proposed 
Provincial legislation re assessments for school and hospital purposes 
which brief be presented to the Cabinet at the appropriate time. 

(not put) 

MOVED by Aid. Broome, in Amendment, 

THAT the Board of Administration be instructed to prepare 
an appropriate brief for submission to the Provincial Cabinet in 
respect of assessments for school and hospital purposes as and when 
required ; 

FURTHER THAT a copy of the report of the Chairman of the B.C. 
Association of Assessors be requested. 

- CARRIED 

(The amendment having carried, the motion 
of Alderman Linnell was not put) 

B . Personnel Matters, Supplementary, January 15, 1971 

MOVED by Aid. Broome, 

THAT, with respect to the report of the Board of Administration 
(Personnel matters. Supplementary), dated January 15, 1971, Clause 1 
be adopted and Clause 2 received for information. 

- CARRIED 

C . Property Matters, January 15, 1971 

MOVED by Aid. Broome, 

TEAT the report of the Board of Administration (Property 
matters), dated January 15, 1971, be adopted. 

- CARRIED 

D. Downtown Transit Operations 

The Board of Administration submitted a report under date 
of December 31, 1970, setting out a report of the City Engineer 
which deals in the matter of special parking and no stopping 
regulations in the downtown area, and proposals for facilitating 
traffic movement, particularly transit. The report concludes 
with the following recommendations, which are recommended by the 
Board of Administration for adoption: 

"(1) The present five-lane arrangement on Granville Street, 
implemented with this year's Christmas Regulations, be 
retained . 

(2) A similar arrangement (three lanes Eastbound and two lanes 
Westbound) be implemented on Hastings Street as soon as 
weather conditions permit in 1971. 

(3) The Recommendations No. 3, 7, 8 and 9 contained in the 
report 'Existing Transit Operations Downtown Vancouver 
1970' be implemented as soon as possible in 1971." 

MOVED by Aid. Wilson, 

THAT the foregoing recommendations of the Board of Adminis- 
tration and City Engineer be approved. 

- CARRIED 
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MANAGER'S REPORT 

DATE March 30, 197 9 

TO: VANCOUVER CITY COUNCIL 

SUBJECT: Riley Park and Kensington N.I. P. - Storefront Libraries 

CLASSIFICATION: CONSIDERATION 


The Director of Planning reports as follows: 

"Included in the 1977 and 1978 N.I. P. Concept Plans for Riley Park and Kensing- 
ton (approved by City Council on 26 July, 1977 and 4 April, 1978, respectively) 
are allocations of $100,000.00 per neighbourhood to pay for capital costs of 
providing Storefront Libraries in each area. It was proposed that these 
N.I. P. funds would cover costs of new books, equipment, furnishings and minor 
space renovations. All ongoing operating costs would, of course, have to 
be covered by the Vancouver Library Board including building rent, staffing, 
administration, book replacement, etc. 

The purposes of this report are: to review the need and demand for these 
library services; to outline the Storefront Library concept for minimizTng 
ongoing operations costs; and, to recommend commitments of funds so that 
the proposed libraries can be implemented. The Director of the Vancouver 
Public Library will also report concurrently on this matter. 

I. NEED FOR LIBRARY SERVICE IN RILEY PARK AND KENSINGTON/CEDAR COTTAGE 

Expressions of the need and desirability of library services in the Riley 
Park and Kensington neighbourhoods have been put forward Often Over the 
years . Inquiries about the establishment of a library in Kensington were 
first made in the early 1950's. Similar requests are documented for 
Riley Park in the late 1960's and early 1970' s. In general, the response 
by the City to these requests was positive in terms of the need and 
viability of such service and negative in terms of the availability of 
capital funds to initiate the libraries. Both proposed libraries began 
to appear in 5- Year Plan Plebiscites . In 1974 and 1975 proposed 5-Year 
Plans listed Cedar Cottage/Kensington and Riley Park as target new 
libraries. In 1976, the Cedar Cottage/ Kensington proposal was again put 
forward. Unfortunately the capital funding was not approved in these 
5-Year Plans and the needed services were consequently not instituted. 
Yet the inclusion of the proposed libraries in these 5-Year Plans did 
illustrate a commitment to the services and raised expectations in the 
neighbourhoods. 

The need and demand for library services has not abated in the intervening 
years. In 1977, a Riley Park survey on social needs, through which 10% 
of the area's households were interviewed in depth, concluded that 57% 
of these households felt they needed and would regularly use a local public 
library. In Kensington, a survey of all residents about community priorities 
in early 1978 found that a library was the most desired new facility for 
residents of Kensington and this confirmed the findings of a 1975 survey 
by the Cedar Cottage N.I. P. Committee. On the basis of this evidence, 
coupled with vocal requests at public meetings, N.I. P. capital funds 
were earmarked for libraries in both Riley Park and Kensington. 

To obtain a better understanding and documentation of the demand, new 
surveys were undertaken in Kensington and Riley Park in late 1978 speci- 
fically concerning needs and preferences for library services. Response 
to these surveys was high and the results again showed a strong demand for 
local libraries. 94% of Kensington/Cedar Cottage respondents indicated 
they would use a library in the vicinity of King sway/ Knight (47% said 
frequently and 47% said occasionally). 86% of Riley Park respondents 
indicated that they would use a library located conveniently near their 
home (39% said frequently and 47% said occasionally). 
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The Director of the Vancouver Public Library has analysed these survey 
findings along with statistical information about the neighbourhoods and 
has projected the annual number of regular users and annual circulation 
that can be expected for each Storefront Library. It is estimated that 
Riley Park Storefront Library will typically service some 2.500 patrons 
for an annual circulation of some 75,000 volumes. It is estimated that 
Kensington/Cedar Cottage Storefront Library will serve some 3.500 patrons 
annually who will borrow some 90.000 books . It is felt that these estimates 
may indeed be conservative because the establishment of a library typically 
motivates both increased use by existing library system patrons and new 
use by people who haven't previously considered the library's resources. 
Most respondents in both the late 1978 surveys indicated that the main 
reason they do not use libraries is because of the "inconvenient location" 
of existing libraries. Respondents also overwhelmingly preferred to walk 
to their library and it is known that people tend to couple a library and 
shopping trip. Since the proposed Storefronts would provide convenient 
locations in local shopping districts within walking distance to most 
neighbourhood residents, new users can be expected to emerge. 

Complete summary reports on the surveys discussed above are available at 
the City Planning Department. 


II. THE STOREFRONT LIBRARY CONCEPT 

When considering the need for local library services, the Kensington and 
Riley Park Citizens' Planning Committees were sensitive to the high on- 
going costs of Branch Libraries in Vancouver. Consequently, local reside nts 
were very receptive to the concept of Storefront Libraries as put forward 
by the Vancouver Library Board in an attempt to provide necessary new . 
services to fill existing gaps at lower costs" 

The Storefront Library is characterized by the Vancouver Library Board as 
having the following characteristics: 

A. The Storefront is s ignificantly smaller than a conventional Branch. 
Floor area would be approximately 1200 - 2000 square feet. The 
staffing is less than a regular Branch, having basically 2 full-time 
Library Assistants and 15 hours/week assignment of a Librarian. 

B. The Storefront serves a smaller area than a normal Branch (% mile 
vs. 1 mile radius service area) and must be highly accessible to 
users. Accessibility is maximized by location in a high traffic 
area and by flexible hours tailored to local habits. 

C. Storefront Libraries will primarily offer a lending service of 
books and magazines that are in most high demand by local users . 
The collection is smaller than a conventional Branch and will 
include: approximately 10,000 paperbacks (no catalogue); 2000 
hardbacks; a small collection of encyclopedias and reference 
materials; and popular periodicals. The hardback books will be 
part of a larger floating collection shared by several library 
outlets allowing a constant rotation of the on-site books. 

D. The Storefront Library, offering the basic lending service will 
be linked to an existing larger Branch and its full range of 
services and facilities! The linkage will be through unlisted 
telephone connections for use by Storefront Library patrons and 
by a multi-daily delivery of requested materials. 

E. The Storefront Library will provide ancillary services such as 
reading lounge, neighbourhood information, copier service and 
programming (co-ordinated from a Branch Library) as needed by 
the community. 

Generally, the Storefront Library is designed to provide a library presence 
in a small plant with a small staff by having the basic high demand library 
functions on-site and "borrowing" from existing larger outlets for lower 
demand services. 


- 3 - 


€18 


III. LOCATION AND LEASING 

The Library Board and local residents agree that the Storefront Libraries 
should be located in high pedestrian traffic areas of commercial districts . 

For the Kensington Storefront Library, a location in the vicinity of Kings- 
way and Knight Street is preferred . This location will facilitate library 
users from both Kensington and Cedar Cottage neighbourhoods. 

For the Riley Park Storefront Library, a location in the Main Street shopping 
area between 20th and 30th Avenues is preferred . The association of the 
library and the Little Mountain Neighbourhood House is considered logical 
by the community and the Vancouver Library Board provided that separate 
entrances and identities are maintained. This concept was also Approved 
in Principle by City Council on November 7, 1978 when the implementation 
of the Neighbourhood House was approved. 

Both Storefront Libraries are proposed to be housed in leased premises so as 
to retain flexibility for space adjustments should activity prove lesser or 
greater than predicted. As part of detailed implementation, specific sites 
will have to be found and leases arranged by City staff. 

IV. FUNDING 

Two types of funding commitments must be made by City Council if the proposed 
Storefront Libraries in Kensington and Riley Park are to proceed. 

Capital costs are proposed to be appropriated from Kensington and Riley Park 
N.I. P. budgets. Staff are confident that capital costs for each library will 
not exceed the $100,000.00 per facility estimated in the N.I. P. Concept Plans. 
If Council reconfirms its approval for the expenditure of N.I. P. funds for 
the libraries then staff will report back in detail on amount and type of 
books, equipment, furnishings and renovations to be purchased and the exact 
amount of funding required. 

The Director of the Vancouver Public Library has estimated the operating 
costs for each library to be approximately $60,000.00 per year as outlined 
in his report. This cost is approximately one-third the operating cost 
of a conventional Branch Library . Also based on estimated and observed 
book circulation, it is projected that the Storefront Libraries will provide 
their service at a lesser cost per book circulated than existing Branch 
Libraries. Implementation of the Storefront Libraries can only occur 
if City Council approves the required operating funding in the Vancouver 
Library Board's 1979 Operating Budget. The Storefront Libraries, if 
approved, are targeted to open in September, 1979 so that the operating 
commitments for 1979 would have to cover only 4 months of service or 
$20,000.00 per library or $40,000.00 for both facilities. 

V. COMMENTS OF THE VANCOUVER LIBRARY BOARD 

As noted above, the Director of the Vancouver Public Library, on behalf of 
the Vancouver Library Board, will provide City Council with a report on 
the proposed Storefront Libraries. The Vancouver Library Board has passed 
the following resolutions on this matter: 

A. On 20 July, 1978 after investigations by a Sub-Committee of Trustees, 
the following resolution was passed: 

"that reports for the four services proposed (including Riley 
Park and Kensington Storefront Libraries3 be approved in 
principle and the Board continue to work with all groups 
concerned to establish these services." 
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B. On 21 February, 1979 after detailed investigations and discussions, 
the following resolution was unanimously passed: 

"THAT the Library Board approve this report Con Kensington and 
Riley Park Storefront Libraries} to go to City Council in con- 
junction with City Planning Department reports with the request 
that funds be provided in the Board's 1979 Operating Budget to 
commence these services; that the Library Board supports the 
expenditure of N.I. P. capital funds to establish these libraries; 
and that the Library Board approves in principle the location of 
the Kensington Storefront Library in the Kingsway/Knight shopping 
district and the Riley Park Storefront Library in the Main/25th 
shopping district (connected to the Little Mountain Neighbourhood 
House), subject to the identification and selection of specific 
acceptable sites and the achievement of acceptable lease arrange- 
ments." 

VI. SUMMARY 

In summary, the Director of Planning, the Vancouver Library Board and 
the Riley Park and Kensington Citizens' Planning Committees advise the 
following: 

A. There is a clearly illustrated long standing and present need for 
library services in the Riley Park and Cedar Cottage-Kensington 
areas. These areas represent a serious gap in the library system 
in Vancouver. 

B. On the basis of technical criteria it is not possible to signifi- 
cantly differentiate the degree of demand for library services for 
these neighbourhoods. As such, it is not easy to priori ze the 
proposed services on technical grounds - both Storefront Libraries 
are equally needed. 

C. There is a long standing commitment by the City that library services 
would be forthcoming to these neighbourhoods when capital funding 

is available. 

D. The Storefront Library concept can fulfill the library service needs 
in Kensington-Cedar Cottage and Riley Park at approximately one-third 
the cost of regular Branch Libraries. The Storefront Library is 
also cost-effective in terms of the annual investment relative to 

the amount of service provided. The two proposed Storefront Libraries 
will also work well as a system in terms of backup provisions. 

E. N.I. P. funds are available in both neighbourhoods to cover the capital 
costs for the two Storefront Libraries. This capital funding opportu- 
nity will pass shortly and a similar opportunity is not foreseen in 
the immediate future. 

Therefore, it is felt that the Riley Park Storefront Library and the Kensington 
Storefront Library should be approved for immediate implementation in 1979. 

The Central Mortgage and Housing Corporation and the Province of British 
Columbia concur with the proposed expenditure of N.I. P. funds on these 
projects. 
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VII. RECOMMENDATIONS 

The Director of Planning recommends: 

(A) THAT City Council reconfirm its approval for the expendi- 
ture of N.I. P. capital funds for the Riley Park and Kens- 
ington Storefront Libraries subject to a further report by 
the Director of Planning on detailed capital needs and 


(B) THAT City Council approve operating funding as an addi- 
tion to the Vancouver Library Board's 1979 Operating 
Budget for 4-months operation of the Kensington and 
Riley Park Storefront Libraries in an amount of $20,000.00 
per library ($40,000.00 total) as outlined in the report 
of the Director of the Vancouver Public Library. 

(C) THAT City Council authorize City staff to undertake site 
searches and complete leasing arrangements for the Riley 
Park and Kensington Storefront Libraries at the locations 
discussed in this report and at a leasing cost as out- 
lined in the report of the Director of the Vancouver 
Public Library." 

The City Manager comments as follows: 

(1) When the Finance Committee was considering the 1979 

Supplementary Capital Budget, there were five submissions 
for expenditure of funds for libraries, as follows: 


-upgrading Kerrisdale Branch 
-automated library circulation 
-Champlain Heights Branch 
-Kensington Storefront Branch 
-Riley Park Storefront Branch 


In establishing priorities, the Finance Conunittee 
assigned No. 2 to the Kerrisdale Branch, No. 4 to the 
automated library circulation and the Champlain Heights 
Branch, and did not assign priorities to the latter two 
storefront branches because they did not require funds 
from this source. It is suggested that the Committee 
consider the N.I. P. Storefront libraries within their 
overall operating budget priorities , in view of the 
annual operating increase of $120,000 per year. 

(2) In the Library's departmental review, the Library identi- 
fied their priorities for operating budget increases. 
The three branch libraries which are now proposed were 
ranked in the second priority group. The first priorities 
(including automated circulation) totalled $118,000 per 
year. The second priority group totalled $347,000 per 
year ." 

In view of the above factors, the City Manager submits the 
recommendations of the Director of Planning for CONSIDERATION. 


costs. 



SUPPORTS DEL. 5 
COUNCIL APRIL 3, 1979 

MANAGER'S REPORT 

Date: March 19, 1979 

TO: Vancouver City Council 

CLASSIFICATION: CONSIDERATION 

SUBJECT: The Relocation of Kanish Marine Village 


The Director of Planning and the Medical Health Officer report 
as follows: 

" PURPOSE 
The purpose of this report is to: 

1. Report on temporary relocation of the Kanish Marine Village 
floating homes to the vicinity of the foot of Denman Street. 

2. Make a preliminary assessment of other temporary or permanent 
floating home locations within the Greater Vancouver area. 


BACKGROUND 

The Kanish Marine Village is a good quality floating home marina including 
some 15 floating homes, 3 liveaboards and 23 recreational vessels. Their 
relocation is necessitated by a planned expansion of facilities by the 
Bayshore Hotel. 

In response to requests by floating home and shipyard interests. Council, 
January 16, 1979, acted upon staff recommendations in resolving: 

'THAT Western International Hotels be requested to extend the term 
of the lease to the floating home residents for a further period 
of five months (to June 30, 1979) in order ot provide the opportunity 
to determine an appropriate (interim or permanent) location for these 
floating homes. 

THAT Western International Hotels be requested to extend the 
term of the lease to shipyard lessees for a further period of 
five months (to June 30, 1979) in order to provide them with 
the opportunity to complete existing work conmitments and avoid 
the expected lay off. 

THAT Council agree to specifically consider interim use of the 
water lot at the foot of Denman Street which includes part of 
Schaeffer's Marina, as well as the City-owned property under 
lease to Harbour Ferries for temporary location of the Kanish 
Marina Floating Homes and request Harbour Ferries to accede to 
this; 

FURTHER THAT, before making a temporary relocation of these 
floating homes to the above location, the City Engineer, Medical 
Health Officer and Director of Planning submit an early joint 
report to Council dealing with access and parking, sewerage, 
design considerations and permission from the National Harbours 
Board. 

THAT the whole matter of suitable locations for floating homes be 
referred to the Planning and Development Committee for consideration.' 


G.V.R.D. Recommendations and Proposed Standards 

The City Planning Department carried out a study in July, 1977 entitled 
"The Aquatic Community". It recommended policy guidelines for floating 
homes and marinas, and suggested Coal Harbour, False Creek and the Deering 
Slough (Fraser River) as the only potentially suitable locations in 
Vancouver. Council, in January, 1978 requested the G.V.R.D. to carry out 
a comprehensive study of floating homes and, pending completion of this 
study, took no action on amending City By-laws. 


The G.V.R.D. Board on November 29, 1978 adopted recommendations of their 
subcommittee on floating homes. Five of these recommendations require 
municipal implementation and were referred January 31, 1979 for City 
Council's consideration. In particular, these include "Guidelines For 
the Regulation of Floating Communities." 

The G.V.R.D. undertook this examination of floating communities in 
recognition of the increasing demand for this lifestyle, and the need to 
establish more uniform procedures and standards for their approval. The 
interest and co-operation of the many parties involved in preparing 
these recommendations is thought to reflect a growing acceptance of 
floating homes as a legitimate urban use. 

The G.V.R.D. recommendations guidelines and standards will be reviewed. 
Recommendations will be made to Council at a later date in conjunction 
with a full presentation by G.V.R.D. staff. 


ANALYSIS 

Foot of Denman Street 

Discussions have been held with civic officials, existing lessees, 
floating home owners, the representatives of the Kanish Marina owners 
and National Harbours Board officials. The vicinity of the foot of 
Denman Street has been analyzed as an interim location for the Kanish 
Floating Homes. Various constraints, criteria and alternatives have 
been determined. 

In summary, this site is not recommended for the following reasons: 

1. It is opposed by officials of the National Harbours Board (see 
letter attached as Appendix I) who recommend instead a False Creek 
location. 

2. The provision of sewer connections and other services which would 
meet municipal, and senior government standards, would be exorbitantly 
expensive (approximately $50,000) if amortized over an interim 
period (approximately 8 months). 

3. A floating home community on this site could introduce a discordant 
element to the image of this important site. It would also introduce 
private uses to an area reserved for public use. 

Other Greater Vancouver Locations 

A preliminary survey of alternative floating home sites in Greater 
Vancouver has been carried out. Findings are attached as Appendix II. 

Essentially, there are some potential permanent floating home sites in 
outlying areas such as the Ladner Reach and the Annacis Slough. These 
have not yet been approved or developed. The few existing sites, such 
as the Lynwood Marina in North Vancouver do not have space available at 
the present time. 

It is concluded that the best and most feasible location is False Creek 
either for interim or permanent use . Preliminary study indicates the 
feasibility of a limited number of floating homes subject to Council 
approval. Potential floating home locations in False Creek are mapped 
and described below. 

Unsolicited private interest in providing such accommodation has been 
expressed by Harbour Ferries Ltd. The Harbour Village Co-op, and the 
Kanish Marine Village itself. (See Appendix III). (The Kanish Marine 
village has expressed a strong desire to lease directly and to operate 
their floating home marina independently. They wish also to remain 
intact as one community.) 

In addition, the Greater Vancouver Floating Home Co-op has reiterated 
its request of August 19, 1977 for amendment to development controls to 
permit 10 floating homes at the Spruce Marina. (See Appendix IV). A 
public hearing on this matter was agreed and then deferred in conjunction 
with Council's January 24, 1978 request for a GVRD report on floating homes. 
(If interim accommodation for the whole Kanish Marine Village cannot be 
found in one location, 5 of the 10 potential Spruce Marina moorages could 
be available to Kanish residents, 3 of whom are con-currently members 
of the GVFH Co-op). 
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FALSE CREEK 
LOCATIONS 




COMMENT 

1 . East of old Fireboat 
house site 

Yes 

Uncertain 

Yes 

Marathon lands. For permanent 
use on Marathon lands they 
intend that it be part of a 
long term plan. Services required. 

2. West End of Granville 
Island 

3. Spruce Marina South 
Side False Creek 

Yes 
Yes 

Very 

Unl ikely 
Uncertain 

Very 
Unl ikely 

Yes 

Granville Island staff indicate 
approval very unlikely due to 
imminent redevelopment plans & 
problems related to interim 
servicing and future relocation 
uncertainties. Services required. 
Other lease arrangements committed. 

Greater Vancouver Floating Home 
Association is making application 
to the City to include floating 
homes in this existing livaboard 
marina. Three are members of 
the Kanish community. The marina 
complies with existing health 
standards for livaboards and 
floating homes. Urban Design 
considerations will be critical. 

4. Heather Marina South 
side False Creek 

Yes 

No 

Very 
Unl ikely 

No space available at present. 
Contains 10% livaboards. Complies 
with existing health standards for 
such use. Urban Design con- 
siderations will be critical. 

5. Area 4, East end of 
False Creek 

Yes 

No 

Yes 

The City Engineer is of the 
opinion that floating homes are 
incompatible with the industrial 
development east of Cambie Bridge. 
Problems of noise and odour would 
inevitably lead to conflicts. 
Furthermore, economic costs to 
provide services and alter a 
major sewer outfall would be 
excessive. 


Resolution of permanent False Creek Floating home locations, numbers and 
standards should logically await: 

1. Amendment to the False Creek Official Development Plan By-law. 

2. Amendment to the Area Development Plan By-law for Marathon's Area 2 
lands on the North side of False Creek. (Not scheduled in Planning 
Department work program for 1979). 

3. Amendment to the Area 6, Phase 1 Area Development Plan By-law. 

4. Staff report on recommended G.V.R.D. Guidelines & Standards. 

5. Preparation of a development concept for Area 4 at the 
east end of False Creek (scheduled for May, 1979). 
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Given the urgency to relocate the Kanish floating home community 
before June 30, 1979 Council may wish to: 

1. request the City Manager and the Director of Planning to 
negotiate terms upon which Marathon Realty would accept the 
Kanish Marine village as an interim floating home use on the 
north shore of False Creek. 

2. request the City Manager and Director of Planning to negotiate 
with various other marinas and lessors with the intention of 
distributing the Kanish floating homes within False Creek 

SUMMARY 

Present development by-laws and policies of the City do not presently 
deal with floating home locations, numbers or standards. However, it is 
considered that they can be permitted as interim uses subject to "prior 
to" conditions which may be imposed in conjunction with development 
permit approval, and subject to approval of both water leasing and 
navigational authorities. 

At the time the False Creek Official Development Plan was prepared. 
Council was not prepared to approve such use and had to forcefully evict 
a number of poor quality floating homes. Both the policies and the By-laws 

permit liveaboards and care was taken in the definitions of these to ensure 
that floating homes were not included. Covered moorage (boathouses) are 
not permitted except under (50 ft. either side) the bridges. Reference is 
made in the "Aquatic Community" Report of 1976 to the fact that floating 
homes are specifically "prohibited" in False Creek. The Greater Vancouver 
Floating Home Co-op specifically requested inclusion of floating homes in 
the Spruce Marina at the time of its development approval. This was 
considered and refused. 

Floating home standards have now been prepared by the G.V.R.D. at Council's 
request. The G.V.R.D. recommendations, including guidelines for the 
regulation of floating homes imply that Floating Homes meeting these 
guidelines and standards could constitute a legitimate and desirable urban 
use. It is now becoming possible and desirable for Council to establish 
clear civic policies for floating homes. 


Interim relocation of the Kanish Marine Village floating homes to the 
foot of Denman Street site is: 

1. not economically feasible 

2. opposed by the N.H.B. 

3. not recommended by staff 

Such relocation should only be considered as a "fall back" position 
should other locations not be made available. In such circumstance, the 
continuance of the existing standard of services, (especially sewer) 
would be the only practical approach to take, rather than standards 
appropriate to permanent location. 

False Creek would be the best temporary or permanent relocation site for 
the Kanish Marine Village, however the availability of a temporary site 
is very uncerta in. The most feasible site, on the north shore of False 
Creek requires high level negotiation with Marathon Realty and probable 
commitment by the City towards approval of a permanent site. In order to 
maintain the possibility of relocation by June 30, 1979 such negotiation 
must begin immediately. 

RECOMMENDATIONS 

The Director of Planning and the Medical Health Officer recommend: 


1. THAT the Director of Planning in conjunction with the Director 
of Permits and Licenses and Medical Health Officer prepare 
By-law and policy amendments for False Creek dealing with 
permanent floating home locations, standards and numbers, for 
consideration at a public hearing. 
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2. THAT pending the adoption of possible By-law amendments which 
would establish floating homes as a conditional use, Council 
sanction temporary floating home accommodation in False Creek 
for the Kanish Marine Village to determine if an appropriate 
site can be negotiated for their relocation by June 30, 1979. 

3. THAT the City Manager and Director of Planning be instructed 
to negotiate with Marathon Realty and/or other property 
owners conditions upon which temporary floating home moorage 
might be accommodated in False Creek. 

4. THAT should a temporary relocation site be found then the floating 
homes as well as the marina be subject to time limited development 
permit approval processes including appropriate public notification." 


The City Manager believes that a satisfactory solution may not 
be available for this problem. Appropriate new facilities take 
time to construct even if all the procedural hurdles can be 
overcome. A development permit application to accommodate the 
Kanish floating homes in existing facilities in False Creek 
might generate substantial opposition. The recommendations 
advanced by the Director of Planning involve considerable work 
which may be unproductive and which must be diverted from 
other projects. 

The City Manager submits for Council's CONSIDERATION the 
following alternatives: 

A) take no further action at this time on the 
question of floating homes in Vancouver, 

in which case the report should be received. 

B) acknowledge that the present situation cannot 
be resolved by June 30th, but proceed with a 
review and possible by-law amendments over a 
longer period to set policy for floating homes 
in future. In this case, recommendation 1 
should be approved. 

C) pursue a solution to the problem of relocating 
Kanish Village by June 30thj and establishment 
of appropriate controls for floating homes . In 
this case, all of the recommendations of the 
Director of Planning should be adopted. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


E . 1971 Centennial Project 

The Board of Administration, by report dated January 13, 1971, 
and addendum dated January 18, 1971, reported with details in 
respect of proposals received in regard to a 1971 Centennial 
project, pursuant to instructions of Council dated December 22, 
1970. Distributed to Council this day were letters from: 

(a) Greater Vancouver Visitors and Convention Bureau 
proposing a project of a combined Archives, Civic 
information and tourist reception centre at Vanier 
Park. 

(b) Chairman of the Board of School Trustees (39) 
commending, for Council 's consideration as a suitable 
Centennial project, the proposal of the building of 

a replica of the H.M.C.S. Discovery at New Brighton 
Park . 

It was noted that the following organizations requested an 
opportunity to appear before Council in respect of certain 
proposals : 

(1) Mr. Poul Hansen - proposing an Air-supported structure 

for unspecified sports facility 

(2) South Cambie Community Centre Association - proposing 

an extension to Douglas Park Community Hall 

(3) Vancouver Citizenship Council - proposing an 

International House 

(4) Discovery of Vancouver Society - proposing development 

of New Brighton Park area and building a replica 
of H.M.C.S. Discovery 

(5) Vancouver and District Council of Churches - proposing 

'The Quest' - an epic learning experience through 
a multi-media presentation of history 

MOVED by Aid. Adams, 

THAT the Council approve in principle as its Centennial 
project, to be located in Vanier Park, an Archives complex and 
other related facilities including storage space; the project to 
be constructed within the Centennial funds available. 

- CARRIED 

A recorded vote was requested. The record, therefore, is as 
follows : 

FOR THE MOTION AGAINST THE MOTION 

Alderman Hardwick 
Alderman Rankin 
Alderman Linnell 
Alderman Broome 
Alderman Adams 
Aldermap Wilson 
Alderman Phillips 
Alderman Calder 
Alderman Sweeney 
His Worship the Mayor 

(The motion was declared carried) 

(Alderman Bird was absent during the taking of this vote) 


(For further action on this matter see pages 8 and 9) 


DEL. 6. 


MANAGER'S REPORT 


DATE March 15. 1979 


TO: 


Vancouver City Council 


SUBJECT : 


Proposed Facia Sign for "Three Vets" - 2200 Yukon St. 


CLASSIFICATION: CONSIDERATION 

The Director of Permits and Licenses reports as follows: 

"In April 1978 the above retail store and warehouse was completely 
gutted by fire and has now been rebuilt and occupied. 

The new two storey building has been designed with the upper storey 
finished with steel to give the appearance of a mansard-type roof 
with windows set in the decorative panels. 

On February 16, 1979, an application was made by Diamond Neon 
(Manufacturing) Ltd. to erect a facia sign between two of the upper 
storey windows, even though the building designer had been advised 
previously of the signable area within which a sign could be permitted. 
Consequently, when the Sign Company application was examined it was 
rejected because the proposed sign was located above the "signable" 
area allowed under the Sign By-law (see attached copy of picture of 
building) . The limits of the signable area of a facia sign are 
stated in Section 6 of the By-law as follows: 


"6(1) Facia Sign 

Signable Area 

(a) The signable area of a facia sign shall be the space 
between the lower and upper limits of the face of 
a building as defined below: 


(See attached copy of diagram for signable area.) 

The upper limit in this case would therefore be the window sill height 
of the upper storey (Section 6(1) (a) (ii) applies). 

The Director of Permits and Licenses, as the Administrator named 
in the By-law, is not empowered to relax this control but provision 
is made under Section 10 of the Sign By-law for the applicant to 
appeal to Council, which, in the exercise of its discretion, may 
authorize the issuance of a permit. 

However, since there is ample space to locate this sign on the 

face of the building within the permitted area, it is suggested that 

no relaxation be entertained for this case. 

CONSIDERATION 

Since the applicant is appealing the refusal under Section 10 
of the Sign By-law, Council may authorize the issuance of the 
permit . " 

The City Manager submits the foregoing report for Council's 
CONSIDERATION . 


(iii) 


(i) 


(ii) 


the lower limit shall be the lintel or window 
head of the first storey but in no case shall 
it be lower than 9 feet from the finished grade 
immediately below; 

the upper limit shall be the window sill of 
the floor immediately above the lower limit 
and in the absence of a window 2% feet aboye 
such floor; 

in the case of a one-storey building the upper 
limit shall be the roof line or 3 feet maximum 
above the roof line if there is a parapet." 


FOR COUMCSl AG 




MANAGER'S REPORT, MARCH 30, 1979 (WORKS: Al - 1) 


WORKS & UTILITY MATTERS 

RECOMMENDATION 

1 . Tender No. 58-79-2 - Supply of Ready-Mixed Concrete 
The City Engineer and Purchasing Agent report as follows: 

"Tenders for the above were opened on January 29, 1979 and referred to the City 
Engineer and Purchasing Agent for report. 

The working copy of the tabulation is on file in the Purchasing Agent's Office. 

Funds for all purchases are available in the Annual Revenue and Capital Budgets. 

The 5% Provincial S.S. Tax is in addition to all prices shown in this report and 
in the tabulation. 

The tenders provide for the supply of ready-mixed concrete as follows:- 

(a) Pick-up by City trucks from the suppliers' depot(s) (estimated 50%), and 

(b) Delivery by the supplier to job-sites (estimated 50%). 

Provision is also made for the award of the picked up portion of concrete to 
more than one supplier, so that the City may take advantage of the lowest on- 
site price, after both material and hauling costs have been considered. 

Accordingly, we are recommending that an unspecified amount of picked-up ready- 
mix be awarded to Econo Mix Ltd., LaFarge Concrete Ltd. and Ocean Construction. 

The only other bidder, Kask Bros., is not considered because their plant is 
located in Burnaby, beyond the economic hauling area. 

The City Engineer and Purchasing Agent recommend acceptance of the bids for the 
supply of Ready-Mixed Concrete, as and when required, for a 12 month period, as 
fol lows : 

A. Ready-Mixed Concrete Picked Up by City Trucks from the Suppliers' Depot(s). 

- Econo Mix Ltd. 

- Ocean Construction Supplies Ltd. 

- LaFarge Concrete Ltd. 

An unspecified portion of ready-mixed concrete from each supplier, at a total 
estimated cost of $354,000. 

B^. Ready-Mixed Concrete Delivered by the Supplier to Job-Sites. 

- Ocean Construction Supplies Ltd. - low bid for Type 3028 B Ready-Mixed 
Concrete, at a total estimated cost of $277 440. 

- Econo-Mix Ltd. - low bid for Type 1528A (9 $71 400, and the overall low 
bid on a variety of mixes @ $50 737.50, for a total estimated value of 
$122 137.50. " 

The City Manager RECOMMENDS that the recommendation of the Purchasing Agent and City 
Engineer be approved, subject to a contract satisfactory to the Director of 
Legal Services. 


2. Sewer Reconstruction: 14th Avenue from Heather Street 
to Willow Street 


The City Engineer reports as follows: 

"The sewer on 14th Avenue from Heather Street to Willow Street, constructed Jn 1912, 
has collapsed. It has been temporarily repaired. 

This sewer should be reconstructed as soon as possible. The estimated cost of this 
work is $78 000. Funds are available from Sewers Capital Account 118/7904 - 
'Replacement - Unappropriated.' 
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MANAGER'S REPORT, MARCH 30, 1979 (WORKS: Al - 2) 

Clause No. 2 cont'd ; 

I recommend that $78 000 be appropriated from Account No. 118/7904 for reconstruction 
of this sewer." 

The City Manager RECOMMENDS that the foregoing recommendation of the City Engineer 
be approved. 


3. 197 9 Supplementary Capital Budget Petitions from 
December 197 8 Court of Revision 


The City Engineer reports as follows: 

"A number of Local Improvement projects came before a Court of Revision and Council 
on December 7, 1978, including a group of projects identified as 'Group B'. These 
were for Residential Lane Pavements and Speed Deterrent Bumps by Petition and fell 
beyond the number covered by the Five-Year Capital Plan. They were approved by the 
Court of Revision and undertaken by Council subject to approval of $46 000 for the 
City's share from 1979 Supplementary Capital. 

The Council of December, 1978, recommended to the 1979 Council that this amount be 
approved early in 1979. The item was included in our 1979 Supplementary Capital 
submissions and the Standing Committee on Finance on March 1, 1979, placed it in 
their Priority 1. The 1979 Council, however, has never actually approved the 
funds. So that we may proceed with these projects, we request that approval 
now. 

I recommend that the 1979 Supplementary Capital item 'Shortfall on Petitions - 
December, 1978, Court of Revision - $46 000' be approved in advance of general 
approval of the 1979 Supplementary Capital Budget." 

The City Manager RECOMMENDS that the foregoing reconraiendation of the City Engineer 
be approved. 

4 . Tender No. 792 - Pender Street Improvement Project 
The City Engineer reports as follows: 

"Tenders for the Pender Street project consisting of the removal of existing surfaces 
to permit replacement with new concrete sidewalks and crosswalks, and installation of 
low level pedestrian lij^hting were opened on March 26, 1979, and referred to Che 
City Engineer for tabulation and report to the City Manager. 

All tenders have been checked and are in order. Tabulations of Tender No. 792 have 
been prepared and are attached. These bids are unit prices based on quantity 
estimates supplied by the Engineering Department and the total cost of the contract 
may vary in accordance with the actual quantities measured during construction. 

The low tender was submitted by Winvan Paving Ltd. in the amount of $276 247. ()5. This 
tender amount is within the departmental estimate and it is anticipated that the 
overall cost, including work by other forces, will approximate the available funds 
as approved by Council on January 23, 1979. 

Council should note that the original intention was to continue the special lighting 
along the south side of Pender Street to Carrall as part of this project and the 
formal definition of the Local Improvement includes this. It is now proposed to 
leave that work to be done in connection with the Chinese Garden development and 
it should be deleted from the Streetscape Local Improvement. 

The by-law formally undertaking the project will be before Council later the same 
day as this report. Council's action on this report, therefore, should be made 
subject to passing of that by-law. 

The City Engineer recommends, subject to passing of the Chinatown Streetscape 
Project By-law: 
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(WORKS: Al - 3) 


Clause No. 4 cont'd ; 

A. That the local improvement project be reduced in scope by deleting the lighting 
on the south side of Pender Sireet from a point approximately 133.66 feet west 
of Columbia Street to Carrall Street. 

B. That a contract be awarded to the low tenderer as follows: 

Contract 792 - Pender Street ImproAment Project, to 

Winvan Paving Ltd. 
3379 Norland 
Burnaby, B.C. 

for the amount bid, namely, $276 247.65. 

C. A contract satisfactory to the Director of Legal Services be entered into. 

D. The bid bonds of the unsuccessful tenderers be returned." 

The City Manager RECOMMENDS that the foregoing recommendations of the City Engineer 
be approved. 

5 . Tender No. 56-79-1 - Asphalts Liquid and Paving 
The City Engineer and Purchasing Agent report as follows: 

"Tenders for the above were opened by the City Manager on February 12, 1979 and 
referred to the City Engineer and Purchasing Agent for report. The officials 
concerned report as follows: 

The working copy of the tabulation is on file in the Purchasing Agent's Office. 
Funds for all purchases are provided in the Annual Revenue and Capital Budgets. 
General Information 

Five bids were received and based on a total estimated quantity for a one-year 
period the tendered prices are as follows: 

Item Imperial Shell Chevron Chevron Ace 

No. Oil Canada Canada Asphalt Asphalt 

1. MC Grades $102 510 $104 550 $104 300 N.B. N.B. 

2. Emulsions N.B. N.B. N.B. $16 650 $20 100 

3. 85/100 Grade $531 900 $535 500 $550 665 N.B. N.B. 

All prices shown are f.o.b. destination except for Item 1, Chevron Canada, which 
is f.o.b. refinery. 

The tender required that the stated discount and freight charges remain constant 
for the duration of the contract; however, the product price could fluctuate in 
accordance with changes in the Vancouver posted industrial prices. 

RECOMMENDATION 

The City Engineer and Purchasing Agent recommend acceptance of the bids as follows: 

1. IMPERIAL OIL LTD . 

a) Item 1. - M.C. Grade - at a total estimated cost of $102 510. 

b) Item 3. - 85/100 Grade-at a total estimated cost of $531 900. 

2. CHEVRON ASPHALT LTD . 

a) Item 2 - Emulsions - at a total estimated cost of $16 650. 

The 5% Provincial Sales Tax is in addition to all prices shown in the report and 
tabulation. " 

The City Manager RECOMMENDS that the recommendation of the City Engineer and Purchasin( 
Agent be approved, subject to the contract satisfactory to the Director of Legal 

• fOR COUNCIL ACTION SEE PAGE(S) iflii 
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SOCIAL SERVICE AND HEALTH MATTERS 

RECOMMENDATION ; 

1. Homeraaker Services for 

Downtown Community Health Clinic 

The City Manager reports as follows : 

On March 13, 1979 Council agreed to a request of February 
27, 1979 from the Minister of Health to assume responsibility 
for the operation of the Downtown Community Health Clinic 
and adopted: 

A. the City of Vancouver accept administrative 
responsibility for the operation of the 
clinical services currently provided by the 
Downtown Community Health Society commencing 
March 19, 1979, costs to be totally funded 
by the Provincial Government; 

B. the Director of Personnel Services be directed 
to review and classify the positions affected; 

C. in conjunction with the Finance Department, 
the Health Department prepare and submit the 
budget for submission to the Ministry of 
Health. 

The takeover on March 19 happened smoothly, thanks to the 
cooperation of the Board of the Downtown Community Health 
Society, and a great deal of extra work on the part of the 
staff of the clinic and of the City's Health, Personnel and 
Finance Departments . 

In the same letter the Minister suggested that in time the 
homemaker services, which had been transferred to the Metro- 
politan Board of Health on January 5, 1979, should be returned 
to the clinic "in order to offer a comprehensive service". 

The Metropolitan Board would like this to be done "no later 
than June 30, 1979". The City's Health and Personnel Department 
agree that it should be done as soon as possible, and that they 
would be able to assume the responsibility on May 1, 1979. 

The VMREU has applied for a declaration that the Metropolitan 
Board of Health is, for labour relations purposes, a successor 
of the Downtown Community Health Clinic and that the City and 
the Metropolitan Board of Health are common employers. The 
issues involved in the application are complex. If Council 
will agree to assume the homemaker services, the application of 
the union would become academic and probably withdrawn as the 
union has bargaining authority for City employees. 

Consequently, I RECOMMEND that: 

a) Council agree to accept temporary responsibility for 
providing homemaker services operating in conjunction 
with the Downtown Community Health Clinic, as of May 
1, 1979, provided that costs are totally funded by 
the Provincial Government. (Including adequate 
allowance for overhead.) 

B) The Director of Personnel Services be directed to 
review and classify the positions affected. 

C) In conjunction with the Finance Department, 
the Health Department prepare and submit the 
budget for submission to the Ministry of Health. 

FOR COUNCIL ACTION SEE PAGE(ST 
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BUILDING AND PLANNING MATTERS 

RECOMMENDATION 

1. Champlain Heights Enclave 17 - Conditions 
and Standards of Development 

The Director of Planning reports as follows: 

" Introduction 

The purpose of this report is to propose an amendment to 
Council's Resolution of June 14, 1976, concerning the 
Conditions and Standards of Development for Enclave 17, 
Champlain Heights - specifically site coverage. 

Background 

Development Permit Application No. 83029 has been filed by 
Downs/Archambault Architects, for Greentree Development Ltd. 
to construct 40 townhouse dwellings on Champlain Heights, 
Enclave 17 (Lot 14, Block A, D.L. 335, Group 1, Plan 16639). 

At a Public Hearing held on June 14, 1976, City Council 
approved the application by the Director of Planning to rezone 
this site from an RS-1 One Family Dwelling District to a CD-I 
Comprehensive Development District to permit the construction 
of townhouses. A resolution of Council when dealing with the 
rezoning restricted the site coverage to 35%. 

The development as proposed would have a site coverage of 
43.42%. The number of residential units proposed is 40 
although up to a maximum of 42 could be permitted. The 
minimum parking requirement is l^s parking spaces per unit. 
This development proposes two spaces per unit, including a 
parking facility for recreational vehicles, all of which are 
included in site coverage calculations. The development is 
basically a patio house, 1-storey design which tends to cover 
more site area because of its low height. The developers 
advise that they believe it is important to the development 
to provide the additional parking spaces. 

The Director of Planning, after receiving advice from the 
Urban Design Panel, has approved this Development Permit 
Application subject to a number of conditions including 
that prior to the issuance of the Development Permit, a 
report be submitted to Council to amend the maximum site 
coverage to permit 44% in lieu of the previously approved 
35%. 

The Director of Planning recommends that Council amend its 
previous resolution of June 24, 1976, to permit a site 
coverage of 44% in lieu of 35%." 

The City Manager RECOMMENDS that the recommendation of the Director 
of Planning be approved. 


INFORMATION 

2 . Leonardo da Vinci at Pier B/C 
The City Manager reports as follows: 

"On March 13, 1979, Council heard a delegation advocating that the City acquire 
the above ship as a component of the proposed Trade/Convention Centre, to 
provide 

- a 'lOO-rooin "hotol" 

kitchen tacilities to 3Ui>ply thu convcniLion centre.- 

- public rooms, pools and a theatre for auxiliary convention activities. 

.,./2 


Manager's Report, March 30, 1979 .... (BUILDING: A-4 - 2) 


Clause 2 continued 

Council also was provided with a brief by the delegation and a commentary 
on the proposal by Doug Sutcliffe. Council asked the City Manager to investi- 
gate the proposal further. Consequently, I sent copies of the brief to all 
the principal participants in the proposed development, and now have evalua- 
tions from the following: 

1) Doug Sutcliffe, Task Force Chairman 

2) R. J. Spaxman, Director of Planning 

3) W. H. Curtis, City Engineer 

4) M. Egan, Director of Social Planning 

5) P. D. Leckie, Director of Finance 

6) Fred Spoke, Port Manager, National Harbours Board 

7) Don Murray, Regional Manager, Marathon 

8) Gordon Shrum, representative of Province of B.C. (verbal) 

9) Gordon Selman, representative of Board of Trade. 

Marathon have also asked CP Hotels if they have any interest in the 
proposal but heard nothing from them. 

The comments received can be summarized as follows. (Numbers following com- 
ments indicate the authors, as listed above): 

Negative 

a) There is not room at the pier for both the Leonardo da Vinci and the 
cruise ships visiting in the peak season (1, 2, 3, 6, 8) 

b) As a hotel, a cruise ship is not very satisfactory: staterooms are cramped, 
too labour-intensive (2, 5, 7, 8, 9) 

c) Depreciation and operating and maintenance costs are higher than in a 
normal hotel (2, 8, 9) 

d) Large exhibition hall must be closely integrated with lounges and small 
meeting rooms — not practical if these are in a ship (1, 2) 

e) Hotel had been expected to cost-share decking and other common facilities 
and help pay for termination of CP lease of pier. It is doubtful if 
such a large contribution would be forthcoming from the ship (1, 3, 7) 

f ) The venture could well turn out to be a financial disaster — such as 
Long Beach's "white whale" (4, 5, 8, 9) 

g) The City should not get involved financially with any hotel, floating 
or otherwise (2) 

h) Ship would add bulk to the pier and would severely block view from the 
convention centre (2) 

i) Parking, servicing and access requirements will be same as normal hotel 
and may be more difficult to meet (3) 

j) Ship's kitchens may not be able to service the centre efficiently (2) 

k) Cruise ships are not a novelty to Vancouver and this is unlikely to be 
an additional great attraction (4) 

1) The development should stimulate significant investment and construction 
within the City. Substituting a ship brought from another country for 
a hotel would not serve that purpose (9) 

m) Costs of renovations have been grossly underestimated and could well 
be millions of dollars (5) . 


Positive 

n) No hotel tower to obstruct the view — ship would be attractive to look 
at (2, 3) 

o) The ship could be a short-term temporary solution if Marathon is unable 
or unwilling to commit themselves to a hotel for some years (2). 
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Clause 2 continued 

Conclusion 

The off-the-cuff statements from all the participants are not a substitute 
for a professional feasibility analysis. However, such an analysis takes 
time and money, and in view of the overwhelmingly negative reaction of all 
parties involved in the project, I can not recommend proceeding further. 

If the ship were to be berthed here, the costs of acquisition, operation, 
maintenance, servicing, providing access and parking, etc. should be entirely 
funded privately, and some arrangement should be made to provide fees in 
lieu of taxes. 

Even if they were willing to do all this, the promoters would face the problem 
of persuading the NHB to allocate space to them, and their consent seems to 
be highly improbable. 

The above is submitted for Council's INFORMATION." 


RECOMMENDATION 

3. Zoning in that Portion of the Mt. Pleasant N.I. P. 
Triangle Located West of Guelph Street 

The Director of Planning reports as follows: 
" PURPOSE OF REPORT 

On September 28, 1976 City Council approved the Mt. Pleasant N.I. P. Concept 
Plan which contains both N.I. P. capital projects and land use goals and 
policies. For each land use policy. Council instructed the Director of 
Planning to undertake further study and report back on implementation. 

Immediately following approval of the Concept Plan in 1976 highest priority 
was given to implementing N.I. P. capital projects before inflation reduced 
the actual value and to ensure early visible improvements in the community. 
Commencing in 1978 detailed study of the Concept Plan land use policies was 
undertaken. 

The purpose of this report is to review the following land use policy contained 
in the N.I. P. Concept Plan: 

'Rezone that portion of the Mt. Pleasant N.I. P. area lying 
between Guelph and Pr. Edward Streets from RM-3(A) (apartment) 
to RM-1 (townhouse) or RT-2 (one/two family).' 

Additionally, the zoning of three adjacent C-2 (commercial) blocks is considered 

in this report because some interest in rezoning one or more of these blocks 

to residential has been expressed by the owner of one block and by local residents. 

DESCRIPTION OF AREA 

The study area is situated in the northwest corner of the Mt. Pleasant N.I. P. 
Triangle. It is bounded by Guelph St., the lane south of Broadway, the lane 
east of Kingsway and 12th Avenue (refer to Map, Appendix A). It is comprised 
of four RM-3A and three C-2 block-faces. Two of the RM-3A blocks are developed 
with houses that appear to be in fair to good physical condition and two with 
apartment buildings containing a total of 90 units constructed in 1977. Two 
of the three C-2 zoned blocks are not yet developed: one is used as required 
parking for the Biltmore Hotel and one is vacant. The remaining C-2 block is 
largely developed with the B.C. Telephone Co. Trinity Exchange. 

In total, 13 single family houses, 2 duplexes and 1 multiple conversion 
dwelling are located in the study area. Under the present zoning these 
houses could be demolished and redeveloped with roughly 120 apartment units. 
Up to 175,000 sq.ft. of commercial space could be built on the undeveloped 
C-2 zoned land. If the C-2 land were rezoned to RM a further 120 apartment 
units could be built bringing the 4 sq. block study area's potential for new 
apartments to 240 units. 
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Clause 3 continued 


The lands to the east and southeast are zoned RT-2 and are developed with one/ 
two family houses and multiple conversion dwellings. These lands are part of 
the Mt. Pleasant N.I. P. Triangle. To the north and west is C-3A and C-2 zoned 
land. The most significant land uses are Kingsgate Shopping Mall (S.E. corner 
Broadway/Kingsway) and the Biltmore Hotel (N.E. corner 12th Ave./Kingsway) . 


BACKGROUND: 


At the time the subject land use policy in the Mt. Pleasant N.I. P. Concept Plan 
was formulated, the study area was zoned RM-3 (high rise apartment) and C-2. 
The RM-3 blocks and other apartment zoned land in Vancouver were rezoned to 
RM-3A (lowrise) in September, 1976. 

The aim of the subject land use policy as stated in the Concept Plan is to 
discourage land speculation and deteriorating properties on the RM-3A blocks 
and in the immediately adjacent single family/duplex/conversion zone east 
of Guelph St. The incidence of absentee ownership, multiple conversion dwellings 
and deteriorating properties in the N.I. P. Triangle is concentrated in the N.W. 
corner in and adjacent to the study area. The goal of stability of residential 
land use and density in the N.I. P. area would not be achieved if houses continued 
to deteriorate and there was no firm policy on new development. Also, the 
zoning policy was intended to meet the N.I. P. goal of encouraging and upgrading 
family-oriented accommodation. 


ANALYSIS: 


The City Planning Department, together with affected property owners and the 
Mt. Pleasant Citizens' N.I. P. Committee, investigated four main zoning options 
for the study area. They are: 


(a) Maintain the existing zoni n g in the 
study area (RM-3A and C-2)' . 

This alternative is supported by the majority 
of property owners in the study area. They 
do not want the zoning changed because it 
could adversely affect their economic 
position and because they believe the 
close proximity to shopping and buses is 
advantageous for seniors and office 
workers who would occupy 
units. The owner of one 
block, presently vacant, 
in rezoning the block to 
this would make the land 
able. A formal rezoning 
has not been filed. 


the apartment 
C-2 zoned 
is interested 
RM. He feels 
more market- 
application 


RM-3A 


C-2 



Under the present zoning, future development in the study area would likely 
be 3 storey apartment. This would produce a sharp contrast with existing 
houses in the adjacent RT-2 zone east of Guelph Street and might increase 
pressure to extend the apartment zone eastward. 

(b) Rezone the RM-3A blocks developed 
with houses to RT-2 to bring the 
zoning in line with current land 
use. One or more C-2 zoned blocks 
might also be rezoned to residential . 
Maintain the existing zoning on the 
two RM-3A blocks developed with new 
apartments and on the C-2 zoned block 
largely developed with the B.C. 
Telephone Trinity Exchange. 


PT-2 


RM-3A 
C-2 



V— T 


This would bring the zoning in line with current land use and help ensure 
compatibility of design and scale throughout the western portion of the 
N.I. P. Triangle. It would also encourage maintenance and rehabilitation 
of the existing housing stock - a major goal of N.I. P. and R.R.A.P. 
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Clause 3 continued 


Based on B.C. Assessment Authority data showing assessed market value, 
and assuming land in the study area continues to be in demand, it is 
calculated that rezoning from RM-3A to RT-2 could lower land values by 
20 to 25%. Homeowners' taxes and street curbing costs would also be 
less. (Note: buildings were excluded from the calculations due to their 
variable size, quality and condition). 


(c) Rezone the RM-3A blocks developed 
with houses and possibly some C-2 
land to RM-1 (townhouses and small 
apartments ). Maintain the existing 
zoning on the remaining blocks. 


RM-1 
RM-3A V77m 

C-2 mrm 



■z 


The RM-1 schedule does not permit new duplexes on sites less than 
7,200 sq.ft. nor does it allow multiple conversion dwellings. This 
could serve to escalate demolition and redevelopment to townhouses 
or small apartment buildings. RM-1 would encourage ground-oriented 
accommodation in new development (townhouses). 

Rezoning from RM-3A to RM-1 would have less adverse effect on land 


values than rezoning to RT-2 

(d) Rezone the RM-3A blocks and possibly 
some C-2 land to RM-3B .to ensure that 
new apartment development in the study 
area is better designed and more 
family-oriented than buildings construct- 
ed under the RM-3A schedule. 


-J Si- 


RM-3B I i 

C-2 


[ 
[ 



The Citizens' N.I. P. Committee favours this zoning alternative. 
Some measure of design control and scale is achieved for apartments 
built under RM-3B (Kitsilano apartment schedule). RM-3B would ensure 
that new apartment development contains a minimum of 20% two bedroom 
units and usable on-site open space is provided. Also townhouses and 
infill housing are permitted uses. 

Based on experience in the Kitsilano RM-3B zone land values would not 
be adversely affected by rezoning from RM-3A to RM-3B. RM-3B may lead 
to increased rents. 

Some property owners in the study area have indicated they oppose RM-3B 
on the grounds it imposes greater restrictions over new development. 

CONCLUSIONS AND RECOMMENDATIONS: 


A dichotomy is evident from this study. On the one hand are the N.I. P. 
community goals to stabilize existing land uses and encourage family-oriented 
housing. In opposition to this are the majority of property owners in the 
study area who want the zoning left as apartment to maintain current land 
values and because they believe the proximity to shopping and transit makes 
the area desirable for apartments. 
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Inaugural and Regular Council, January 19, 1971 8 

The Council (in Committee of the Whole) recessed at 
approximately 12:00 noon to reconvene in open session at 2:00 P.M. 

The Council (in Committee of the Whole) reconvened in the 
Council Chamber at 2:00 P.M., His Worship the Mayor in the Chair 
and the following members present: 

PRESENT : His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 
Hardwick, Linnell, Phillips, 
Rankin, Sweeney and Wilson 

DELEGATIONS AND UNFINISHED BUSINESS 

Rezoning: N/E corner of 

S.E. Marine Drive and Inverness Street 

Consideration was given to a Board of Administration report 
dated December 18, 1970, in regard to application from Gordon and 
May Tang for the rezoning of the N/E corner of S.E. Marine Drive 
and Inverness Street. Details of the application are set out in 
the report of the Director of Planning. The application is not 
approved by the Town Planning Commission or the Technical Planning 
Board . 

Mr. Bing G. Marr appeared on behalf of the applicant and filed 
a large petition in support. A representative of the firm of Kincaid, 
Epstein and Company appeared but did not make representations as it 
was indicated the application would be referred to a Public Hearing. 

MOVED by Aid. Adams, 

THAT this application be referred to a Public Hearing and 
the firm of Kincaid, Epstein and Company be advised of the date 
when the Public Hearing will be held. 

- CARRIED 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
Works and Utility Matters 

Reallocation of Sewer Funds 

1970 Sewer Capital Budget (Clause 4) 

Consideration of this clause was deferred earlier this day 
to obtain further information regarding reference to the next 
Five Year Plan insofar as the South East Sector (Champlain 
Heights) funds are concerned. It was reported at this re- 
consideration that the reference to the next Five Year Plan funds 
should be changed to read 'the current 1971-1975 Five Year Plan 
funds ' . 

MOVED by Aid. Broome, 

THAT Clause 4 of the report of the Board of Administration 
(Works and Utility matters) dated January 15, 1971, be adopted 
as changed. 

- CARRIED 

1971 Centennial Project 

Earlier in the proceedings the Council considered a report 
of the Board of Administration dated January 13, 1971 and addendum 
thereto under date of Januarv 18, 1971, regarding proposed 
Centennial projects. After this consideration the Council passed 
the following motion: 

'THAT the Council approve in principle as its Centennial 
project, to be located at Vanier Park, an Archives complex 
and other related facilities including storage space; the 
project to be constructed within the Centennial funds 
available. ' 


cent 'd . 
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Clause 3 continued 

It is important to note that under the existing zoning a maximum of 2 
additional block-faces can be redeveloped to apartment - 14 houses would be 
replaced by 120 apartment units. This would not have such detrimental impact 
on the N.I. P. area in terms of loss of family-oriented housing that it 
warrants recommending rezoning against the property owner's wishes. Also, 
this is not a situation where rezoning to stabilize land uses is required 
to obtain N.I. P. and R.R.A.P. funds for the study area as was the case in 
Kiwassa. 

The advantages of RM-3B over RM-3A are not considered so great as to justify 
rezoning the relatively small (4 sq. block) study area. Similarly, RM-1 
would not be an improvement over RM-3A because it does not allow duplexes 
on sites less than 7,200 sq.ft. nor does it permit conversion dwellings. 

RT-2 would have significant adverse effect on current land values. In 
light of this and because sufficiently compelling reasons to rezone do not 
exist, RT-2 is now considered an unacceptable zoning option for the study 
area. 

To the east of the study area is the RT-2 zone of the N.I. P. Triangle. 
It is desirable that stability of existing land uses be maintained for this 
area. One way to do so is to reaffirm the present one/two family, multiple 
conversion character by not permitting RM/apartment development to extend 
east of Guelph St. 

The Director of Planning therefore recommends: 

A. THAT the zoning for the study area remain unchanged, unless one 

or more owners file a rezoning application in which case the application 
will be considered on its merits. 

B. THAT Council reaffirm its intent to stabilize existing land uses and 
neighbourhood character in the Rt-2 zone of the N.I. P. Triangle by 
discouraging rezoning applications east of Guelph Street in the Mt. 
Pleasant N.I. P. Triangle. 


The City Manager RECOMMENDS that the foregoing recommendations of the Director of 
Planning be approved. 


tOR COUNCIL ACTION SEE PAGE(S) 
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LICENSES AND CLAIMS MATTERS 


RECOMMENDATION : 

1. 60 East 5th Avenue; 45 East 6th Avenue; 

73 East 6th Avenue - Modern Auto Plating Ltd. 


Complaints are being received with respect to the operation of 
the business of the above premises. 

The Director of Permits and Licenses reports as follows: 

"Modern Auto Plating Ltd. are the registered owners of the 
above three properties. Development and Building Permits have 
been issued over the years with respect to the buildings on 
these properties. The Development Permit for 60 East 5th Avenue 
required that parking be provided on the roof of the first 
storey. Inspection, however, found that the entire parking 
area and the ramp leading to the parking, along with the roof 
of the 1st storey of the building covered with automobile bumpers 

73 East 6th Avenue has both Development and Building Permits 
for the construction of a two storey plus cellar warehouse 
building with the 2nd floor being used for accessory offices. 
Inspection of this site found that the parking and loading 
areas were covered with automobile bumpers. 

Charges were laid with respect to both properties. Guilty pleas 
were entered and a minimal fine of $50.00 was levied by the Judge 

On October 24, 1978, Development Permit Nos. 80709 and 80710 were 
issued to construct a 2nd storey addition to 60 East 5th Avenue 
with the required parking for the development being provided at 
4 5 East 6th Avenue. The Development Permit for 4 5 East 6th 
Avenue included the demolition of the existing building on the 
site . 

Inspections of all properties reveal that automobile bumpers are 
still stored on the parking and loading ramps at 60 East 5th 
Avenue and at 73 East 6th Avenue. Both the front and rear yards 
of 4 5 East 6th Avenue are piled with bumpers, in some cases to 
six feet in height. 

The Solicitor and the Director of the company, Mr. Rasman have 
been contacted by this Department with Mr. Rasman maintaining 
that the addition to 60 East 5th Avenue will be completed within 
a two months' period of time. He stated that all the bumpers 
will be removed when the addition is complete but in the meantime 
it would be too costly to remove the automobile bumpers from the 
three sites involved. 

It is very evident that proceedings through the Provincial Court 
is an insufficient deterrent to have this company comply with 
City By-laws. It is therefore, recommended that Modern Auto Plat 
ing Ltd. be requested to show cause why their license should not 
be suspended." 

The City Manager RECOMMENDS that the re^ commendation of the 
Director of Permits and Licenses be approved. 


fOR COCtKSl ACTION SEE ?AGE(SX • 
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(FIRE: A6-1) 


FIRE & TRAFFIC MATTERS 


INF0R1.1ATI0N: 


1 . Disposition of Fire Alarm Street Box System 


The City Engineer and Fire Chief report as follows: 

"The City of Vancouver has provided a fire alarm street box system for the protectloi 
of Its residents who lacked access to telephones and to relay Internal fire and 
Intruder alarms from government buildings directly to the Fire Department. 

With the wide distribution of telephones the value of the street boxes has diminishei 
while remaining a major source of malicious false alarms. In 1978 the fire defences 
of the City of Vancouver were surveyed by the Insurer's Advisory Organization to 
determine the City's Insurance rating. As part of the survey we learned that the 
existence of the street boxes had no effect on the Insurance rating. Because of the 
false alarms and substantial maintenance cost It has been decided to eliminate fire 
alarm street boxes. Funds for the removal of the boxes are available In the 1979 
revenue budget. 

The monitoring of Internal alarms In government buildings will continue. The 
Vancouver School Board along with the few other customers have agreed to pay the 
full operating and maintenance costs for that portion of the street box system 
associated with the monitoring of Internal alarms." 

The City Manager submits the matter to Council for INFORMATION. 


eOR COUNCIL ACTION SEE PAGE(S). 
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FINANCE MATTERS 

RECOMMENDATION ; 

1. Mortgages of Leases of Strata Lots in False Creek 

The Development Consultant reports as follows: 

"The Mortgage Insurance Company of Canada (MICC) has received 
applications for mortgage loan insurance policies from convention- 
al lenders (Mortgagees) in connection with mortgages of model 
strata lot leases in certain developments constructed by Frank 
Stanzl Construction Ltd. and by H. Haebler Co. Ltd. in False Creek. 
Under the terms of the MICC insurance policy, MICC in the event of 
default will be obligated to pay out to the Mortgagee a sum equal 
to the amount secured by its mortgage including sums paid to pro- 
tect its s€jcurity on the Mortgagee, completing its foreclosure 
action, and conveying its interest in the property to MICC. 

The purpose of this report is to recommend an agreement between the 
City, MICC. and the Mortgagee on the terms hereinafter set forth 
which MICC requires for its protection. 

Backgroun d 

Mortgagess for the privately owned condominiiims in False Creek 
are now insured under the N.H.A. through CMHC who have a maximum 
for insurance purposes of approximately $61,000 including land. 

The sales are, therefore, limited to those people who have equity 
at leeist equal to the difference between the purchase price and 
these maximum mortgages. 

We are now finding that this limit is insufficient for current 
buyer needs. 

The financial institutions are prepared to issue "high ratio mort- 
gages" to a value greater than $61,000 but they require mortgage 
insurance from MICC. MICC is prepared to insure such mortgages 
but have asked for certain protections with respect to the model 
strata lot leases held by the City of Vancouver. 

Proposed Agreement with MICC and the Mortgagee 

The Director of Legal Services has agreed that if an agreement is 
to be made between the City, MICC and the Mortgagee, the follow- 
ing clauses are satisfactory: 

1. That upon MICC reassigning the lease to a purchaser, MICC's 
personal covenant to the City shall terminate with respect to 
defaults occurring after such reassignment, but, without pre- 
judice to continuing liability for breaches, if any, prior to 
such reassignment. 

2. That the Mortgagee be given notices of default and rights 
which the lessor is required to give a Mortgagee under the 
Article headed "Defaults by Lessee" of the model strata lot 
lease . 

3. That the City upon not less than thirty (30) days' prior notice 
by the Mortgagee deliver to the Mortgagee a statement in writing 
in respect of the lease as provided in paragraph 4 of the tri- 
partite agreements presently entered into between the City and 
the Bank of Montreal. 
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(FINANCE: A7-2) 


Clause No. 1 cont'd 


4. That the City give MICC and the Mortgagee not less than 

fourteen (14) days' prior written notice before (a) accepting 
a surrender of all or part of the lease; and (b) agreeing to 
any modifications or amendments to the lease; 

subject to an agreement satisfactory to the parties. 

MICC have also requested another clause in place of n\imber 4 
above to the effect that there will be no amendments to or surren- 
der of the model strata lot leases without the prior consent of 
MICC for the duration of their insurance coverage. 

A request was made on behalf of the City that such amendments be 
limited only to those of a character which would either detract 
from the value of the security or would increase the obligation of 
the lessee. MICC was not prepared to accept this qualification. 

The Director of Legal Services has advised that he would want 
direction from Council before agreeing to such a condition. 

The False Creek Development Consultant is concerned that a slow- 
down in sales activities of market units in both Phase 1 and Phase 
2 which I believe would result if the MICC is not obtainable, and 
would have an adverse effect on the residential development on the 
City owned lands in Area 6 and Area 10 B. There are currently 14 
sales awaiting MICC commitment in Phase 1 and a number of the 
remaining Phase 1 and a major proportion of the 47 market units in 
Phase 2 which depend upon the larger mortgage. 

Recommendations 

The False Creek Development Consultant recommends that: 

1. Council authorize the Director of Legal Services to enter 
into an agreement with the Mortgagee and MICC covering the 
following points: 

(a) That upon MICC reassigning the lease to a purchaser. 
Mice's personal covenant to the City shall terminate 
with respect to defaults occurring after such reassign- 
ment, but, without prejudice to continuing liability 
for breaches, if any, prior to such reassignment. 

(b) That the Mortgagee be given notices of default and rights 
which the lessor is required to give to a Mortgagee under 
the Article headed, "Default by Lessee" in the model 
strata lot leases. 

(c) That the City upon not less than thirty (30) days' 
prior notice by the Mortgagee deliver to the Mortgagee 
a statement in writing in respect of the lease as pro- 
vided in paragraph 4 of the tripartite agreements pre- 
sently entered into between the City and the Bank of 
Montreal. 

(d) That no amendments to or surrender of, the model strata 
lot leases will be made without the prior consent of the 
Mortgagee and MICC. 


€41 

MANAGER'S REPORT, MARCH 30, 1979 (FINANCE: A7-3) 

Clause No. 1 cont'd 

2. The above agreement to be drawn up to the satisfaction of the 
Director of Legal Services. 

3. The above agreement shall apply to the following ground leases: 

a) Between the City and H. Haebler Co. Ltd. 

- Lot 46 False Creek Plan 17420 dated 1st October, 1978. 

b) Between the City and Frank Stanzl Construction Ltd. 

- Air Space Parcels 1 and 3 of Lot 39 False Creek 

Air Space Plan 4 dated 1st July, 1976. 
-Air Space Parcels 1 and 2 of Lot 7 False Creek 
Air Space Plan 6 dated 1st October, 1976. 

- VR 419 Plan 16003 False Creek (Old Lot 9) 

- VR 514 Plan 16003 False Creek (Old Lot 25)" 

The City Manager RECOMMENDS that the foregoing recommendations 
of the False Creek Development Consultant be approved. 

2. Health Department - Downtown Community Health Services 
Bank Account 


The Director of Finance reports as follows: 

"The City Health Department is taking over administrative responsibility for the 
Downtown Community Health Services as authorized by City Council, March 13, 1979. 

Part of that service is the operation of the food store which will require an 
Imprest Fund chequing bank account for the purchase of food stuffs. Storage 
space for stock is limited and stock purchases are made on a twice a week basis 
in small quantities requiring immediate payment. 

Authority is hereby requested to open a chequing bank account at a branch of 
the City's Banker's with authority for the Director of Finance to assign 
signatories to the account as required from time to time. 

It is recomnended that the above authority be granted." 

The City Manager RECOMMENDS approval of the above recommendations. 
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3. International City Management Association Task 

Force - Participation By The Manager Of Economic 
Development Office 


The Director of Finance and the Manager of Economic Development 
Office report as follows: 

" BACKGROUND 

The International City Management Association (ICMA) , with the 
financial assistance of the German-Marshall Foundation and the Heth- 
ering Foundation, is sponsoring a North American task force to make 
a two-week intensive study of innovations in European cities. 

The task force will consist of nine representatives from medium- 
sized North American cities plus two senior North American business- 
men. While this appears to be an annual event, the task force is 
of particular interest this year. It features a visit to six cities 
- three in Germany and three in France - to study examples of public 
sec tor /pr iva te sector cooperation in economic development. The 
cities (Grenoble, Lyons, Paris, Munich, and two other German cities) 
have been chosen because they contain successful examples of public 
sector /private sector joint ventures for economic development, coali- 
tions for urban revitalization , and joint programs for attracting 
Indus try . 

PARTICIPATION OF THE MANAGER OF ECONOMIC DEVELOPMENT OFFICE 

The Manager of Economic Development for the City of Vancouver 
has been invited to participate by the ICMA Selection Committee 
in Washington, D. C. We believe he would be the sole Canadian on 
the task force. The invitation to participate arose out of the 
Economic Development Office's earlier enquiries of the ICMA for 
information on innovative approaches to economic development. 

COST TO THE CITY OF VANCOUVER 

The costs to the participating cities consist of a $800.00 
participant's fee plus the difference in return air fares between 
New York to Lyons (Munich) and the point of departure - Lyons 
(Munich). The difference in air fares for Vancouver will probably 
be in the order of $150.00. Thus, it is expected that the total cost 
to the City will be under $1,000.00. 

The costs would be allocated to Account Code Number 7090-929. 


B ENEFITS TO THE CITY OF VANCOUVER 

As indicated earlier, the Manager of Economic Development Office 
has already begun studying innovative approaches to economic develop- 
ment. The task force will be an "intensive" effort that should re- 
veal a number of new approaches. Those new approaches might be con- 
sidered by the City of Vancouver as it endeavours to rehabilitate 
older industrial areas, revitalize the waterfront, strengthen the 
central business district, and improve the number and quality of 
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employment opportunities. In particular, it will provide a new 
perspective since most of the literature available in Canada deals 
only with North American innovations. 

Participation in the task force will require the preparation of 
a report for the ICMA by all the participants. The report prepared 
by the Manager of Economic Development will be available to the City 
of Vancouver . 


CONCLUSIONS 

The ICMA's 1979 task force study program is particularly timely 
with regard to the City of Vancouver's desire to strengthen the Van- 
couver economy. Participation by the Manager of Economic Development 
would be beneficial to the City. 

The costs to the City of Vancouver are very reasonable. 


RECOMMENDATIONS 

The Director of Finance and the Manager of Economic Development 
recommend that the Manager of Economic Development be authorized to 
participate in the ICMA 1979 task force as outlined above." 

RECOMMENDATION OF THE CITY MANAGER 

The City Manager RECOMMENDS approval of the recommendation 
of the Director of Finance and the Manager of Economic Development. 


Investment Matters (Various Funds) February 1979 
The Director of Finance reports as follows: 

"(a) Security Transactions during the month of February 1979. 
(b) Summary of Securities held by the General and Capital Accounts. 

(a) SECURITY TRANSACTIONS DURING THE MONTH OF FEBRUARY 1979 
1. GENERAL AND CAPITAL ACCOUNT TRANSACTIONS (PURCHASES) 


Date 


Fell. 


Type of Security 


Maturity 
Date 


Maturity 
Value 


Cost 


Chartered Bank Deposit Receipts and Government Notes 


Term 
Days 


Annua] 
Yield 


1 

Bank of British Columbia 

Aug. 

23/79 

$ 2,125,359.45 

$ 2,000,000.00 

203 

11.27 

1 

Bank of British Columbia 

Aug. 

31/79 

2,130,299.73 

2,000,000.00 

211 

11.27 

1 

Bank of British Columbia 

May 

23/79 

2,068,363.84 

2,000,000.00 

111 

11.24 

1 

Bank of British Columbia 

June 

15/79 

3,123,904.11 

3,000,000.00 

134 

11.25 

1 

Bank of British Columbia 

Aug. 

15/79 

3,180,789.04 

3,000,000.00 

195 

11.28 

2 

Bank of Montreal 

Aug. 

1/79 

4,216,000.00 

4,000,000.00 

180 

10.95 

2 

Ban que Canadienne 








Nationale 

Feb. 

15/79 

2,007,657.53 

2,000,000.00 

13 

10.75 

2 

Banque Canadienne 








Nationale 

Feb. 

23/79 

2,012,715.07 

2,000,000.00 

21 

11.05 


• • • 6 
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Banque Canadienne 

Nationale 
Banque Canadienne 

Nationals 
Banque Canadienne 

Nationale 
Banque Canadienne 

Nationale 
Banque Canadienne 
Nationale 
2 Bank of Montreal 
2 Bank of Montreal 
5 Bank of Montreal 

5 Banque Canadienne 
Nationale 

Banque Canadienne 

Nationale 
Banque Canadienne 

Nationale 
Banque Canadienne 

Nationale 
Banque Canadienne 
Nationale 

6 Banque Canadienne 

Nationale 
6 Banque Canadienne 

Nationale 
6 Banque Canadienne 

Nationale 
6 Bank of Montreal 
6 Toronto Dominion Bank 


6 
6 
7 
7 
7 
7 
7 
7 
8 
8 
8 

P 
23 

25 

25 

26 
28 
8 
218 


Feb. 

28/7^1 

2, 01'., 770. 96 

2 

,000,000. 00 

2 b 

11.0/ 

Mar. 

30/79 

1,525,775.34 

1 

,500,000.00 

56 

11.20 

Apr. 

12/79 

2,042,458.63 

2 

,000,000.00 

69 

11.23 

Apr. 

23/79 

2,049,358.90 

2 

,000,000.00 

80 

11.26 

May 

1/79 

1,027,195.62 

1 

,000,000.00 

88 

11.28 

Feb. 

6/79 

2,001,753.42 

2 

,000,000.00 

4 

8.00 

Feb. 

6/79 

2,001,534.25 

2 

,000,000.00 

4 

7.00 

Feb. 

19/79 

500,000.00 


497,945.00 

14 

10.75 

Feb. 

15/79 

501,438.36 


500,000.00 

10 

10.50 

Mar . 

T /7Q 


X 

Rnn nnn nn 

,s^UU,UUU.UU 

9U 
^ *t 

11 OR 

Mar. 

2/79 

1,007,589.04 

1 

,000,000.00 

25 

11.08 

L Jell . 

1 6/79 

1 51 7 838 49 

Xj*^X' jUv.>U«~J 

1 

X 

500 000 00 

39 

11.13 

Mar. 

19/79 

1,012,807.12 

1 

,000,000.00 

42 

11.13 

Feb. 

13/79 

1,502,991.78 

1 

,500,000.00 

7 

10.40 

Apr. 

2/79 

1,016,650.68 

1 

,000,000.00 

55 

11.05 

Apr. 

17/79 

1,021,287.67 

1 

,000,000.00 

70 

11.10 

Feb. 

7/79 

2,000,328.77 

2 

,000,000.00 

1 

6.00 

Mar. 

5/79 

500,000.00 


496,035.00 

27 

10.80 



45,620,796.02 

44 

,493,980.00 




Type of Security 


Maturity 
Date 


Maturity 
Value 


Cost 


Chartered Bank Deposit Receipts and Government Notes - Forward 


Canadian Imperial Bank 

of Commerce 
Mercantile Bank of Canada 
Mercantile Bank of Canada 
Mercantile Bank of Canada 
Toronto Dominion Bank 
Royal Bank of Canada 
Royal Bank of Canada 
Royal Bank of Canada 
Bank of Montreal 
Mercantile Bank of Canada 
Bank of Nova Scotia 
Royal Bank of Canada 
Toronto Dominion Bank 
Bank of Montreal 
Vancouver City Savings 

Credit Union 
Vancouver City Savings 

Credit Union 
Bank of Nova Scotia 
Bank of Nova Scotia 
Bank of Nova Scotia 
Bank of Montreal 


Term Annual 
Days Yield ^ 




$45,620,796.02 

$44,493,980.00 



Feb. 

28/79 

1,000,000.00 

993,530.00 

22 

10.80 

Feb. 

7/79 

3,500,000.00 

3,498,897.50 

1 

11.50 

May 

16/79 

1,000,000.00 

970,773.10 

99 

11.10 

Feb. 

8/79 

500,000.00 

499,850.00 

1 

11.00 

Mar. 

1/79 

2,013,055.34 

2,000,000.00 

22 

10.83 

May 

2/7 9 

1,025,499.18 

1,000,000.00 

84 

11.08 

May 

15/79 

2,058,997.26 

2,000,000.00 

97 

11.10 

May 

28/79 

1,033,452.05 

1,000,000.00 

110 

11.10 

Feb. 

8/79 

2,000,301.37 

2,000,000.00 

1 

5.50 

Feb. 

9/79 

2,000,000.00 

1,999,363.21 

1 

11.625 

July 

31/79 

1,052,136.99 

1,000,000.00 

173 

11.00 

June 

1/79 

1,034,209.59 

1,000,000. 00 

113 

11.05 

Feb. 

28/79 

1,000,000.00 

995,560.00 

15 

10.85 

June 

1/79 

1,032,903.01 

1,000,000.00 

108 

11.12 

Feb. 

28/79 

501,905.48 

500,000.00 

13 

10.70 

Aug. 

15/79 

1,054,547.95 

1,000,000.00 

181 

11.00 

Feb. 

20/79 

750,657.53 

750,000.00 

4 

8.00 

July 

31/79 

2,092,638.36 

2,000,000.00 

153 

11.05 

Aug. 

1/79 

1,046,621.92 

1,000,000. 00 

154 

11.05 

Mar. 

8/79 

993,064.13 

990,838.14 

8 

10.25 



72,310,786.18 

70,692,791.95 
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CEMETERY CARE FUND (PURCHASES) 


Datjs Type of Security 
Debentures 


Maturity 
Date 


Feb. 8 City of Vancouver 6.0% June 15/80 
23 City of Vancouver 10.0% Dec. 16/94 


Maturity 
Value 


1,000.00 
25,000.00 

26,000.00 


Price 


Cost 


94. 1+1+ 91+4.40 
96.50 24,125.00 


25.069.40 


Term Yiel 
Yrs/Mos % 


1/4 
15/9 


10.5 
10.4 


(b) SUMMARY OF SECURITIES HELD BY THE GENERAL AND CAPITAL 
ACCOUNTS ONLY - AS AT FEBRUARY 28, 1979 


Type of Security 
Short Term 

Chartered Bank Deposit 
Receipts and Government Notes 


Par or Maturity Value 


$ 89,485,558.51 


Cash or Book Value 


$ 86,457,646.24" 


The Director of Finance recommends that the -ibove transactions be approved. 

The City Manager RECOMMENDS that the foregoing recoiranendation of 
the Director of Finance be approved. 

5 . Additional Physiotherapist for Home Care Program 
The Acting Medical Health Officer reports as follows: 

"In a letter dated January 29, 1979, the Ministry of Health, Province 
of British Columbia has authorized the establishment of an addi- 
tional physiotherapist for the Home Care Program. This additional 
physiotherapist will enable the senior physiotherapist to focus on 
her responsibilities for supervision and consultation. 


Costs 

Physiotherapist I @ $l,525/month 
(1979 rates) 

Fringe benefits 

Auto allowance 

Single Pedestal desk and swivel 
tilter arm chair 

Administration and overhead 
(based on 3% of salaries and 
fringe benefits) 


Mid-March 
Dec. 1979 

$14,488 


1,811 
950 
325 

499 

$18,073 


Annual 
Recurring 

$18,300 

2,288 
1,200 


618 


$22,406 
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Inaugural and Regular Council, January 19, 1971 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

1971 Centennial Projects (cont'd ) 

Discussion ensued further and it was, 

MOVED by Aid. Hardwick, 

THAT a Council Committee be appointed to work with staff in 
bringing into Council as quickly as possible, a detailed proposal 
based on the Council 's action in approving in principle an 
Archives complex Centennial project at Vanier Park. 

- CARRIED 

(His Worship the Mayor appointed Alderman Sweeney, 
Alderman Linnell and Alderman Calder to comprise 
the Committee) 

MOVED by Aid. Phillips, 

THAT the Council Committee bring in a list of three 
architectural firms for Council consideration in connection 
with the project. 

- LOST 

MOVED by Aid. Linnell, 

THAT the following delegations who have requested to appear, 
be heard by Council next week, January 26th, in connection with 
Centennial projects: 

Mr. Poul Hansen 

South Cambie Community Centre Association 
Vancouver Citizenship Council 

'Discovery of Vancouver' Society 
Vancouver and District Council of Churches 

- CARRIED 

F. Air-Supported Structure: 
P.N.E. Grounds 


The Board of Administration submitted a report of the 
Building Inspector on a request from the Vancouver Home Show to 
erect an air-supported structure at the P.N.E. to serve as one 
of four display buildings, February 12th to February 21st, 1971. 
It is recommended approval be given as requested subject to: 

(1) Compliance with the 1970 National Building Code with 
respect to occupancy, structural and mechanical 
requirements . 

(2) Compliance with Section 2.6 of the Vancouver Building 
By-law with respect to Fire Protection, Sanitation and 
Bond of Indemnity to guarantee removal. 

The Board of Administration concurs in the recommendation. 

MOVED by Aid. Hardwick, 

THAT the foregoing recommendations be approved. 

- CARRIED 
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All costs of this additional position will be assumed by the Provin- 
cial Government. 

The Director of Personnel Services concurs with the establishment 
and classification of this position and is reviewing the classifi- 
cations of other physiotherapy staff. A copy of this report has 
been forwarded to the V.M.R.E.U. for information. 

The Acting Medical Health Officer recommends that Council authorize 
the establishment of an additional physiotherapist for the Home 
Care Program, effective March 12, 1979." 


The City Manager RECOMI/ENDS that the Recommendation of the Acting 
Medical Health Officer be approved. 
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PROPERTY MATTERS 

RECOMMENDATION 

1 , Rental Review - Overhead Pedestrian Walkway 
The Supervisor of Properties reports as follows: 

"City Council on February 24, 1976, approved the construction 
of a pedestrian bridge across Richards Street approximately 
30 feet south of Cordova Street, between the old Eaton's 
building and the old Eaton's Parkade, This overpass replaced 
the existing bridge that also connected the two buildings. 

The rental was set at $3,850. per annum from May 1, 1976, 
with a rental review every two and one half years, the first 
one being November 1, 1978. 

Following negotiations the lessee has agreed to a rental 
increase to $4,320. per annum from November 1, 1978. The 
Supervisor of Properties is of the opinion that this rent 
represents fair market rental and recommends that effective 
November 1, 1978, the rental for use of the air space above 
Richards Street for a pedestrian walkway be increased to 
$4,320. per annum." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Properties be approved. 


2. Lease of City-owned Lot "B" adjoining 
1599 West 4th Avenue 

The Supervisor of Properties reports as follows: 

"City-owned Lot "B" of Lots 39 and 40, Block 240, D.L. 526, 
Plan 9728 was acquired for Granville Bridge purposes and is 
under the 4th Avenue ramp. The site is leased to the owner 
of adjoining Lot "A", 1599 West 4th Avenue under a 30-year 
lease commencing December 1, 1957. The purpose of the lease 
is to provide required loadin;; and parking space for the 
building on Lot "A" as necessary under the original Development 
Permit. The lease proviiles for a rental review every five (5) 
years. The monthly gross rental for 1977 was $76.43 which has 
escalated because of increased taxes to $103.86 in 1978. 

The Properties Division proceeded with a rental review prior 
to December 1, 1977, to establish the rental rate for the 
following five years. 

The tenant, Mr. Emerson C. Short, had not paid any increased 
rental above the 1977 rate and would not quote any increased 
amount that he would be willing to pay. Therefore, the 
Properties Division and Mr. Short have been unable to agree 
on a new rental. However, Mr. Short has now paid his account 
plus taxes up to date and has agreed to pay the existing base 
rate plus taxes until the next review date. 

It is noted that the increased taxes have escalated the total 
rental to a gross rental amount acceptable in relation to the 
estimated fair market rental for the use the land is restricted 
to . 

In view of the foregoing, the Supervisor of Properties recommends 
that commencing December 1, 1977, the rental be the existing 
base rate plus taxes ($103.86 per month in 1978) for the period 
December 1, 1977 to November 30, 1982." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Properties be approved. 
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3 . Land Lease Agreement - 
Chinese Cultural Centre 

The Director of Legal Services and the Supervisor of Properties report as follows: 

"On June 27, 1978, Council dealt with aspects of the land 
lease arrangements for the Chinese Cultural Centre and as 
a result the following recommendations were approved: 

'(a) That the land under the buildings only be leased 
for "60 years ; 

(b) That portion of the land used for cultural activities 
be leased at $1.00 per year nominal rent; 

(c) That portion of the land used for commercial activities 
be leased and the rental be based on market value of the 
land as if vacant . ' 

Negotiations were carried out with the Chinese Cultural Centre 
representatives and in accordance with their preference, 
agreement was reached that the lease rental would be based upon 
11% of the gross rental income earned from the commercial 
tenant s . 

The rentals from commercial tenants will probably be phased in 
over a two year period and the Centre hopes to use profits 
from the rentals to the commercial tenants in order to help 
pay for the cultural activities of the Centre, thereby possibly 
reducing the need to ask Council for future operating grants. 

It is also proposed that after the commercial facility has been 
in operation for two (2) years, the rental basis to be reviewed 
and set by mutual agreement in light of the experience gained. 

In view of the foregoing, it was recommended and approved by 
Council on December 12, 1978 that: 

'A. City Council rescind the previous motion to base the rental 
on the market rental of the land used for commercial 
purposes as if vacant land. 

B. City Council approve in principle these proposed lease 
arrangements and that a lease document be drawn up on 
the foregoing basis to the satisfaction of the Director 
of Legal Services and the Supervisor of Properties.' 

The Chinese Cultural Centre applied for a development permit 

and one of the requirements of Development Permit #80758 is 

the provision of one (]) loading bay and nine (9) parking stalls. 

The Law Department are of the opinion that Clause (a): 

'That the land under the buildings only be leased for 
6 years' 

does not give your officials the necessary authority to enter 
into a lease for the required parking stalls, loading bay and 
garbage storage area. 

As the Cultural Centre does not have the necessary funds at 
this time to build the complete project, they intend to build 
in stages. As the stages proceed, it is likely the required 
parking will be relocated to other areas on the site and as 
the latter stages proceed, be relocated underground or to 
another site nearby. As the various stages proceed, the lease 
agreement will have to be amended by substituting plans showing 
the new buildings, loading bays, parking stalls, garbage 
storage area, etc. 


. . ./3 
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It is therefore recommended that the Chinese Cultural Centre 
be granted a lease on the areas for the buildings, parking, 
loading bays, garbage storage and such other requirements as 
may be a condition of issuing the current or future Development 
Permit with the lease being drawn to the satisfaction of the 
Director of Legal Services and the Supervisor of Properties 
with power to amend as the future stages proceed." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Director of Legal Services and the Supervisor of Properties be approved 

4. Request for Demolition of 
Englesea Lodge 

The City Manager reports as follows: 

On February 14, 1978 Council considered a report from its 
Planning Committee dealing with Englesea Lodge. The report 
stated that "Members of the Committee felt that Englesea 
Lodge should remain until 1980" and recommended: 

"THAT the Council actions of March 12, 1974 
and June 11, 1974 be reaffirmed and that 
the Supervisor of Properties be instructed 
to carry out the alterations of Englesea 
Lodge for compliance with the Fire By-law 
at an estimated cost of $98,000 and retain 
the building until 1980." 

Council approved that recommendation, but noted a letter 
from Park Commissioner Fraser suggesting retention only 
until the end of 1979. 

In actual fact the City has spent only $20,000 on the altera- 
tions and has continued to rent out the suites. 

Park Board and City officials are now making preparations 
for the demolition in 1980 and are recommending: 

A) That as suites become vacant, they be 
locked and not re-renteH. 

B) That notices be sent to tenants before 
November 30, 1979, requesting them to 
quit by March 31, 1980, so that the 
building may le demolished thereafter. 

C) That relocation assistance be provided to exist- 
ing tenants at. may be necessary; and 

D) That demolition be approved only after plans have 
been submitted by the Park Board indicating details 
of redevelopment of this site (in accordance with 
the provisions of the Zoning and Development By-law 
for demolition of residential rental accommodation) . 

The City Manager RECOMMENDS approval of the above 
recommendations . 

5 . Nanaimo Street Widening 

The Supervisor of Properties and the City Engineer report as follows: 

"City Council, on September 26, 1978, approved the recommendation 
of the Standing Committee on Transportation dated September 16, 
1978, which contained in part that the Supervisor of Properties 
be authorized to negotiate to acquire certain properties on 
Nanaimo Sireet for road widening purpoHCK. 
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Corner cut-offs are required by the City at Kingsway and 
Nanalmo Streets for turning radius and in this regard, negotia- 
tions have been concluded on two of the four (4) cut-offs 
r equ ir ed , 

(1) A portion of Lot 14, except south portion now road, 
filings 21090 and 16598, subdivision "B" of Lots 6, 7, 
and 8, D.L. 393, Plan 2201, is one of the affected 
properties of which 25 sq.ft. (2.32 m2) is required. 
Negotiations with the vendors. Gulf Canada Ltd., indicati 
that they are prepared to sell for the sum of $1.00, in 
return, the City will relocate the existing Gulf sign to 
their property line which is estimated by Gulf to cost 
$3, 100. 

(2) A portion of Lot "A" of Lots 1 to 7 and 10 to 16, and 
of subdivision 1 of 3 and 4, Blocks 1 and 2, Block 11, 
D.L. 393, Plan 9141, 25 sq.ft. (2.32 m2) is required for 

a corner cut-off. Negotiations with the vendors, Eldorado 
Motor Hotel indicate that they are prepared to sell for 
the sum of $50.00. The City in return is to leave the 
residual in a neat and tidy condition. 

It is therefore recommended that: 

A. A portion of Lot 14, except south portion now road, filings 
21090 and 16598, Subdivision "B" of Lots 6, 7, and 8, 

D.L. 393, Plan 2201 be acquired for the sum of $1.00 plus 
the cost of relocating the existing sign. 

B. A portion of Lot "A" of Lots 1 to 7 and 10 to 16 and of 
subdivision 1 of 3 and 4, Blocks 1 and 2, Block 11, D.L. 393, 
Plan 9141 be acquired for the sum of $50.00. 

The net cost of these purchases will be charged to the Street 
Capital Funds Account #146-4008." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Properties and the City Engineer be approved. 


6 . Sale of City-Owned Property - 

Three (3) Lots - W/S 6200 Block Kirkland 

Two (2) Lots - S/E Corner 41st Ave. & Clarendon 


The Supervisor of Properties reports as follows: 

"Under the authority of the Property Endowment Fund Board, 

tenders were called for the purchase of the following 

properties on March 5t:h and 7th, 1979 and were opened In 

public a I- 9:'3() a.m., Monday March 26 , 1979. 

It is thfjrefore recommended that the f o 1 lowing o f f ers to 
purchase being the highest offers received and representative 
of current market value, be accepted and approved under the 
terms and conditions set down by Council. 


Name 


Legal and 
Appr ox . Size 


Sale Price 


Hilderbrand Const. Co. Lots 94 & 96, $42,155. ea 


N. 


h 339 


12.5 m X 32.765 m 
(41 • X 107 ' ) 

Mr. & Mrs. S. Majzel Lot 95, N . E . $44 , 300- 

339 

12.5 m X 32.765 m 
(41 ' X 107 ' 


Terms 

City Terms 
at 13% 


City Terms 
at 13% 
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Mr. A. P. Barata 


Lot 


E/3/721 


$45,500 


Citv Terms 
at 13% 


12.5 
(41 ' 


X 32.765 m 
X 127') 


Elton Construction Co. 


Lo t 


F/3/721 


$44 ,000 


City Terms 
at 13% 


12.5 

(41 


m X 38.755 m 
X 127 ' ) 


■I 


The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Properties be approved. 

7. Lease of a portion of 1st Avenue under the 
Grandview Viaduct, East of Vernon Drive 

The Supervisor of Properties reports as follows: 

"A request has been received from Team Tube Ltd. to lease 
part of 1st Avenue under the Grandview Viaduct East of 
Vernon Drive, approximately 29.26 m (96 ft.) by 18.29 m 
(60 ft.), outlined red on Plan M/N LF 8979. 

Following agreement from the City Engineer and subsequent 
negotiations. Team Tube Ltd. has agreed to lease this 
property for 1 year and 7 months, commencing February 1, 1979, 
with an option to renew for an additional three (3) years. 
The rental during the initial term to be $265.00 per month 
gross, the rent to be subject to review upon expiry of the 
initial term. 

It is therefore recommended that the Director of Legal 
Services be authorized to prepare a lease to Team Tube Ltd. 
reflecting the general terms set out in this report and 
the other terms agreed to in negotiations, all subject to the 
lease being drawn to the satisfaction of the Director of 
Legal Services and the Supervisor of Properties and the 
execution of the lease. It is further recommended that the 
Engineer's costs of installing steel stanchions to protect 
the bridge drain pipes and sumps, estimated at $150.00, be 
charged to account code 9407/162." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Properties be approved. 


CONSIDERATION 

8. The Dugout 58 "A" Alexander Street and 57 and 
59 Powell Street 


The Supervisor of Properties and Director of Social Planning repo t 
as follows: 


"The Dugout at 58"A" Alexander Street and 57 and 59 Powell 
Street is a day centre for men and women of the Downtown 
Eastside operated by the First United Church. This facility 
occupies the main floor of a four storey building known as 
the Ferry Rooms, legally described as Lot 8, Block 2, D.L. 196, 
Plan 184. 

Ownership of this building is now vested in the City of 
Vancouver Public Housing Corporation pursuant to a Council 
Resolution of July 25, 1978. 


. . . . /6 
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Under the lease with the former owners. United Housing Founda- 
tion, First United Church paid a monthly rental of $250. for 
the Dugout and were also responsible for heat, light, scavenging 
and janitorial costs. 

However, under the arrangements made with Central Mortgage iind 
Housing Corporation, the mortgagee, the City of Vancouver Public 
Housing Corporation is obliged to lease these premises at 
market rent which the Supervisor of Properties has estimated at 
$400.00 per month. 

City Council on March 6, 1979 in considering a report of the 
Community Services Committee, dated February 22, 1979 approved 
a grant to the Dugout of $14,485.00 but the Director of Social 
Planning states that the amount available for rent will not 
exceed $3,000. per annum or $250.00 per month. 

The Director of Social Planning feels that the Dugout provides 
a necessary and needed service for Downtown Eastside residents 
and in the circumstances would request City Council to approve 
a monthly grant of $150. for a period of one year from January 1, 
1979 to make up the difference between the economic rent and 
the rent that First United Church are able to pay. This grant 
to be re-considered by the Standing Committee on Community 
Services in 1980 in assessing Community Services Grant requests. 

If City Council approves this grant request, it is recommended 
that a lease be drawn between the City of Vancouver Public 
Housing Corporation and First United Church on the foregoing 
basis, such lease to be to the satisfaction of the Director 
of Legal Services, Director of Social Planning and the Supervisor 
of Properties . " 

The City Manager submits the foregoing report of the Director of 
Social Planning and thf Supervisor of Properties for the CONS I DERA ri ON 
o f Counc i 1 . 
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DATE 


April 2. 1979 


TO: Vancouver City Council 

SUBJECT: Rezoning Application 3655 West 10th Avenue 

CLASSIFICATION: RECOMMENDATION 

The Director of Planning reports as follows: 

"On December 12, 1978, Council approved Comprehensive Development District By-law 
No. 5226, which rezoned 3655 West 10th Avenue (Lot 12 Amd., Blk.55, D.L.540, Plan 229) 
from RS-1 to CD-I for the purpose of using this single lot as a parking area in- 
con junction with the adjoining Gordon Import Autos Ltd. to the west. 

One of the conditions contained within the by-law (attached as Appendix A) was that 
the applicant dedicate the northerly 3.048 m (10 feet) of the lot for future lane 
purposes. Mr. I. R. Gordon has indicated that Gordon Bros, are willing to under- 
take this dedication. 

The City Engineer now indicates that he does not expect to build a lane here for 
many years and is quite prepared to lease the dedicated 3.048 m (10 feet) to Gordon 
Bros. The City Engineer is prepared, also, to permit filling to level Lot 12, 
subject to encroachment and bulkhead agreements which will require Gordon Bros, 
to remove the fill and bulkhead to his new property line if at some future date 
the lane is to be constructed. 

However, Section 5 of CD-I By-law No, 5226 requires that a 1.219 m (4 foot) set- 
back for landscaping be provided from the northerly property line after the 
required dedication for lane purposes . Under the existing by-law, Gordon Bros, 
would not be able to make use of the leased 3.048 m (10 foot) dedication, and 
furthermore would have to setback 1.219 m (4 feet) from the new northerly property 
line. 

If Council wishes to correct this situation in an expedient manner, the Director 
of Planning recommends the follow.ing actions: 

A. Schedule a Public Hearing for April 24th, 1979; 

B. Replace the customary 21 day courtesy notification to owners within 
two blocks, by a 2 week notification; and 

C. Direct the Director of Planning to prepare the enacting by-law prior to 
the April 24th Hearing. 

■Phe Director of Planning submits the foregoing recommendations for Council's 
consideration." 


The City Manager RECOMMENDS approval of recommendations (A) , (B) and 
(C) . 


FOR COUNCIL ACTION SEE PAG£(S) ■ 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


MARCH 15, 1979 


A meeting of the Standing Conutiittee of Council on Community Services 
was held on Thursday, March 15, 1979, in Committee Room No. 1, Third 
Floor, City Hall, at approximately 1:30 P.M. 

PRESENT ; Alderman Rankin, Chairman 
Alderman Bellamy 

Alderman Little (Clauses 4 and 5) 
Alderman Marzari 

ABSENT ; Alderman Gerard 

COMMITTEE CLERK: H. Dickson 


Recorded Vote 

Unless otherwise indicated, votes of the Committee on all items 
are unanimous . 

INFORMATION 

1. Request for Endorsement of an Application to 

Health and Welfare Canada for a Research Project 

In a letter to the Committee dated February 20, 1979, Ms. 
Linda McNutt and Mr. Bruce McNeill sought endorsement by the City 
of their application to the Summer Resources Fund of Health and 
Welfare Canada for financing of a study they propose to do on 
male prostitutes. 

At its meeting on March 8, 1979, the Committee heard from 
the pair and deferred the matter for one week to allow Social 
Planner Renate Shearer to explain to Ms. McNutt and Mr. McNeill 
surveys which have already been undertaken in the City on this 
subject. 

Ms. Shearer appeared before the Committee this date and 
explained that Ms. McNutt and Mr. McNeill, having heard that both 
the United Way and a community agency known as "T.R.A.C.Y." have 
undertaken studies of male prostitution, have decided to with- 
draw their application to the Federal fund and are proposing a 
different type of project. 

Following discussion, it was 

RESOLVED 

THAT the verbal report of Social Planner Renate 
Shearer be received. 


RECOMMENDATION 

2. Liquor Permit Application - 1000 Taylor Street 
Development Permit Application No. 82724 

The Committee had before it for consideration a Manager's 
report dated March 7, 1979, on the application of architect 
Herbert Challier for Development Permit Application No. 82724, 
in which the Director of Planning reported as follows: 

"The above noted Development Permit Application has been 
filed to alter and use approximately 1,400 sq. ft. of the 
existing marina complex for an "F" Marine Public House. 


Continued 
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Clause No. 2 Continued 


This development is situated on the north shore of False 
Creek, immediately west of Connaught Bridge. 

The Liquor Control and Licensing Act permits up to a 
maximum of 60 seats. The Director of Licensing, Liquor 
Control and Licensing Branch had indicated that the proposed 
licensed establishment should not exceed a maximum occupancy 
of 50 patrons. The Police Department have recommended 
favourable consideration. 

The Director of Planning, at his meeting of March 5, 1979, 
approved this application, subject to the matter of the new 
liquor outlet being referred to City Council through the 
Standing Committee on Community Services. 

This application is therefore being referred to City Council 
through the Standing Committee on Community Services for 
consideration of new liquor outlets. " 


A representative of the Planning Department appeared before 
the Committee on this matter. 

It was 

RECOMMENDED 

THAT Council approve the issuance of Development Permit 
Application No. 82724 to Herbert Challier, architect, 
to alter and use approximately 1,400 sq. ft. of the 
marina complex at 1000 Taylor Street for an "F" Marine 
Public House. 


3. Liquor Permit Application - Granville Island 
Development Permit Application No. 83466 

The Committee had before it for consideration a Manager's 
report dated March 8, 1979 (copy circulated) in which the Director 
of Planning, Police Department and the Engineering Department 
commented on the application of architects Downs -Archambault for 
Development Permit Application No. 83466 to use an area of the 
main floor of the building known as Lot 6-8, Johnston Street on 
Granville Island as a licensed lounge in conjunction with the 
Arts Club Theatre. 

In the report, the Police and Engineering Departments 
expressed some concern over parking problems and congestion in 
the vicinity of Granville Island. However, the Development Permit 
Board had approved the application subject to it being referred 
to the Committee as it involves a new liquor outlet. 

A representative of the Planning Department appeared before 
the Committee on this matter. 

It was 

RECOMMENDED 

THAT Council approve the issuance of Development Permit 
Application No. 83466 to Downs-Archambault , architects, 
to use a portion of the main floor of the building on 
Lots 6-8 Johnston Street on Granville Island as a 
licensed lounge in conjunction with the Arts Club Theatre. 


Continued 
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Inaugural and Regular Council, January 19, 1971 10 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

G. Federal Government White Paper: 
Income Security for Canadians 

The Board of Administration submitted for Council 's consider- 
ation a brief, prepared by the Director of Social Planning/Community 
Development, in the matter of income security for Canadians. 
Alderman Phillips referred to the brief as one which he would 
submit to the Joint Committee meeting to be held at Edmonton in 
the near future if Council approved. The Council and the Board 
of Administration proposed certain changes following which it was, 

MOVED by Aid. Phillips, 

THAT this brief be received for submission to the Edmonton 
meeting on the understanding revisions will be made by the Board 
of Administration as considered advisable. 

- CARRIED 

H . Appointments to Boards and Commissions 

The Council further considered recommendations of His Worship 
the Mayor regarding appointment of members of Council to various 
Boards and Commissions. In this regard His Worship proposed that 
the name of Alderman Wilson be replaced by Alderman Calder on the 
Vancouver-Eraser Regional" Park District. 


MOVED by Aid. Broome, 

THAT the recommendations of His Worship the Mayor for 
appointment of members of Council to the Greater Vancouver 
Regional District and Regional Hospital District be approved, 

- CARRIED 

MOVED by Aid. Rankin, in Amendment, 

THAT the Greater Vancouver Regional District and Regional 
Hospital District have representation from Vancouver as follows: 

Alderman Broome 
Alderman Calder 
Alderman Phillips 
Alderman Rankin 
Alderman Sweeney 

- LOST 

MOVED by Aid. Phillips, in Amendment to the Amendment, 

THAT the name of Alderman Phillips be deleted and replaced 
with the name of Mayor Campbell. 

- LOST 

(The Amendment to the Amendment was put and lost.) 
(The Amendment was put and lost.) 

(The main motion of Alderman Broome was put and carried.) 

His Worship the Mayor suggested that in respect of appoint- 
ments to certain Hospital Boards, the matter be left in the 
hands of the Mayor for further consideration. 

MOVED by Aid. Broome, 

THAT appointments to Boards and Commissions for the year 
1971 be approved as follows: (carried) 

ATHLETIC COMMISSION Alderman Sweeney 

AUDITORIUM BOARD Alderman Broome 

CIVIL DEFENCE BOARD Mayor Campbell (Chairman) 

Aldennan Wilson 

DOWNTOWN PARKING CORPORATION Alderman Linnell 


cont 'd . 
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4 . Neighbourhood Pub Application 
43-44 Granville Island 


The Committee had before it for consideration a Manager's 
report dated February 22, 1979 (copy circulated) in which the 
Director of Permits and Licenses reported on an application to 
develop a neighbourhood pub in the former Arrow Transfer build- 
ing on Granville Island. 

In the report, the Director of Permits & Licenses commented 
that the site is suitable for a neighbourhood pub and the City 
Clerk, in the report, pointed out the location is somewhat unique 
in that there are no residential buildings on Granville Island 
and blocks cannot be clearly defined for Council's usual proce- 
dure of having a plebiscite conducted in a four block walking 
area of the proposed pub. 

The City Clerk therefore put forward the following options: 

a) Carry out the normal plebiscite procedure restricted 
only to Granville Island commercial lessees and 
resident owners, or 

b) Arrange for a Public Meeting to obtain reactions 
from commercial lessees and resident owners on 
Granville Island, or 

c) Simply pass a motion advising the Provincial 
Liquor Control and Licensing Branch that Council 
has no objection to this neighbourhood pub. 

Appearing before the Committee on this matter were the City 
Clerk, a representative of the Permits & Licenses Department, 
the applicant, and representatives of the Granville Island Trust. 

The Committee felt the location is suitable for the proposed 
neighbourhood pub and the applicant advised the Committee the 
Granville Island Trust has designated the site for a neighbourhood 
pub which he hopes to open this Fall. 

The Committee felt if a public meeting to obtain reactions 
from commercial lessees and resident owners were to be held, 
the Granville Island Trust should hold the meeting and report the 
results back to the Community Services Committee. 

A spokesman for the Trust explained redevelopment of Granville 
Island is in process and there is a variety of long term, short 
term and pending leases; that the Trust, at this point, does not 
know who will be lessees on the Island in the future. The Trust 
spokesman said there are approximately twelve (12) long term 
lessees at present and the Committee felt these twelve should be 
canvassed for their reaction to the proposed neighbourhood pub. 

Following discussion, it was 

RECOMMENDED 

THAT the Granville Island Trust be requested to canvass 
the twelve (12) long term lessees at Granville Island, 
determine their reactions to the proposal for the 
establishment of a neighbourhood pub in the former 
Arrow Transfer building on Granville Island and report 
the results to the Community Services Committee within 
one (1) month. 


(Alderman Little wished to be recorded as opposed 
to Clauses 3 and 4.) 
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5. 


Language Support Services and 
Non-English Speaking People in Vancouver 


The Committee had before it for consideration a Manager's 
report dated March 7, 1979 (copy circulated), a summary of a 
much larger booklet report entitled "Non-English Speaking People 
and Language Support Services in Vancouver" distributed earlier 
to Committee members. 

In the report the Director of Social Planning reported on 
the number of non-English speaking people in Vancouver and the 
need for upgrading and expansion of language support services 
for these people and concluded with a series of recommendations 
aimed at increasing the availability of language training programs 
and language services. 

John Jessup of the Social Planning Department appeared before 
the Committee on this matter and reviewed for the Committee the 
report , pointing out that between 1000-2000 persons arrive in 
Vancouver each year who are not fluent in the English language 
and that the recommendations in the report are aimed at increasing 
assistance to these persons. 

The Committee expressed some concern over the possibility of 
the City incurring additional costs if translation and interpre- 
tation services are to be provided, and the City Manager responded 
that this concern was the reason he submitted the report for the 
Committee's consideration rather than recommending approval of 
the Director of Social Planning 's recommendations. 

The Committee noted the City is already involved in funding 
a number of services for non-English speaking persons, including 
the Immigrant Services Centre, translators for the 911 Emergency 
telephone number, and M.O.S.A.I.C., and cautioned the Social 
Planning Department representative that it does not wish to see 
the City incur additional costs for services to non-English speak- 
ing people. 

Following discussion, it was 
RECOMMENDED 

A. THAT Council authorize and instruct the Director 
of Social Planning to request the Ministry of 
Education to increase and co-ordinate English 
Language Training programs . 

B. THAT Council authorize and instruct the Director 
of Social Planning to negotiate co-ordinated 
planning and core funding for specialized language 
services with Provincial and Federal government 
officials. 

C. THAT Council authorize and instruct the Director 
of Social Planning to request those agencies iden- 
tified in the report to: 


i) employ bilingual staff in service areas 
where there is a concentration of ethnic 
residents with English language difficulties; 

ii) upgrade informal translation and interpre- 
tation services; 

iii) translate service brochures and essential 
forms . 


FOR COUNCIL ACTION SEE PAGE(S) 


The meeting adjourned at approximately 2:00 P.M. 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 


ON PLANNING AND DEVELOPMENT 


March 15, 1979 


A meeting of the Standing Committee of Council on Planning 
and Development was held in the No. 2 Committee Room, Third Floor, 
City Hall, on Thursday, March 15, 1979, at approximately 1:30 p.m. 


PRESENT: Alderman Harcourt, Chairman 

(Items 2 and 3) 

Alderman Puil, (Acting Chairman, 
(Item 1) 

Alderman Ford 

ABSENT: Alderman Boyce 

Alderman Kennedy 

COMMITTEE CLERK: M. L. Cross 


RECOMMENDATION 

1. Monthly Status Report of Rezoning Applications 

The Committee considered a memo dated March 7, 19 79, from 
Mr. D. McDonald, Zoning Planner, forwarding the monthly status 
report of rezoning applications for the month of February, 1979 
(on file in the City Clerk's Office) . 

Mr. R. Scobie, Zoning Division, advised that an application 
had been received to rezone the property adjacent to the property 
at 1245 Frances Street. These applications in Kiwassa to rezone 
from RT-3 to M-1 will be reported to Council concurrently. 

He advised that the existing CD-I By-law for the Arbutus 
Club would be reviewed with an application to amend the text in 
order to permit the construction of additional facilities. The 
application will be reported to Council by the end of April. 

Mr. Scobie advised that a letter had been received to with- 
draw the application for 3655 West 10th Avenue. The property, 
adjacent to Gordon Autos, would remain RS-1. 

In answer to a question as to recent discussions regarding 
the land uses for Marathon's property on the north side of False 
Creek, Mr. R. Spaxman, Director of Planning, advised that the 
existing zoning is primarily residential. Marathon had indicated 
they would like this reviewed. 

Mr. Spaxman also advised that he expects to get a development 
permit application from the developer of the property at Renfrew 
and Hastings for a hotel on the C-2 zoned land on Hastings Street. 

Mr. Spaxman noted that the developer of the supermarket 
proposal in the 2500 Block Franklin Street that was turned down in 
1978, may be thinking of developing a supermarket across Franklin 
in the residential area. 

RECOMMENDED 

THAT the monthly status report of rezoning applications 
for the month of February, 1979, be received. 
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2. Residential Rehabilitation Assistance Program: 
Projected Staff and Budget Requirements (1979) 

The Committee considered a report of the City Manager dated 
February 27, 1979 (copy circulated) , in which the Director of 
Planning responds to a Council resolution of November, 1978, 
instructing him to report back at the end of February, regarding 
staff and budget requirements for the continuation of R.R.A.P. 
Administration by the City. 

The report outlines the background of the R.R.A.P. programme 
and reviews the City's R.R.A.P. administration in 1978, as well as 
detailing the 1978 costs versus recovery. 

Mr. T. Green, R.R.A.P. Programme Manager, C.M.H.C., advised 
that the Bill has gone through the House and has received Second 
Reading. There will be amendments to the National Housing Act 
by the end of the month. The Federal Government has seen the 
benefits of the Programme for the homeowners and landlords. 

Mr. G. Mervyn, R.R.A.P. Administrator, advised that the City's 
immediate picture will improve with a decision on landlord applicatiors 

Another matter under review is the income guidelines. It appears 
that these are going to be increased. In terms of agency fees, they 
may be increased in rural areas but probably not in urban areas. 

With respect to the 1979 R.R.A.P. staff and budget requirements, 
the report states: 

"In view of the continuing unknowns of the future of RRAP, the Planning Department does 
not recommend the hiring of any additional staff in anticipation of future Program 
developments. Similarly, as existing positions become vacant, the permanent filling 
of such positions are being held until future Program developments become known. Of 
the 13 RRAP positions remaining at the end of 1978, 1 Clerk-Typist position is currentl, 
vacant,.! Promoter position is filled temporarily and 2 Adviser positions are expected 
to become vacant in March of 1979. 

However, in consideration of the commitment to the administration of RRAP by the City 
as part of past Neighbourhood Improvement Program Agreements and in consideration of 
the commitment the City has to the numerous RRAP applicants whose applications are stil 
pending, it is not felt that any existing RRAP positions should be terminated at this 
time. Existing RRAP staff are needed to continue the processing of current RRAP 
applications. 

Assuming no change to existing guidelines nor approval of designated areas, RRAP 
activity in existing areas will continue to decline. Through attrition the number of 
RRAP staff available to service applications will similarly decline. As the Program 
guidelines are revised or new Program provisions introduced, increasing the demand 
for RRAP assistance, the need to fill vacated RRAP positions will be reviewed. It 
is not anticipated however that the number of Planning staff employed for RRAP admin- 
istration will be increased above the number of positions currently approved by 
Council . 

It is estimated that the costs to retain all existing RRAP positions would total 
$245,039 during 1979. If positions known to become vacant during 1979 are not filled, 
actual expenditure would be reduced by $39,834 to $205,205." 


Mr. R. Youngberg, Associate Director, Area Planning, noted 
that it was proposed to centra^-ize all R.R.A.P. staff in a central 
office in the East End, in the centre of all activities. If all 
R.R.A.P. staff were relocated, city Hall could be considered, but 
this would alienate the Programme from the areas it serves, reduce 
staff accessibility to the public and increase staff travel time 
for inspections. 
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The area in the East Wing presently occupied by R.R.A.P. staff 
is needed by other Departments. The value to the City of the 
space located at City Hall exceeds the costs of space in the 
community. Office rental would be approximately $450 - $550 per 
month. 

Mr. K. Dobell, Deputy City Manager, advised that the space 
situation in the East Wing is critical. The City Manager recommended 
that given 

(a) reductions in staffing planned 

(b) the possibility of changes in Federal guidelines 
which increase our recovery 

(c) the economic and social benefits of the program 

(d) the opportunity to review the program again in 
July 

the recommendations of the Director of Planning be approved. Vacant 
positions would not be filled without the specific approval of the 
City Manager. 

RECOMMENDED 

A. THAT the 13 remaining R.R.A.P. Administration 
positions be retained and that the City continue 

to abide by the terms and conditions of the R.R.A.P. 
Agency Agreement. 

B. THAT the establishment of a R.R.A.P. Administration 
Central Field Office located either combined with 
or close to the Kensington N.I. P. Site Office, at 

a projected cost of $9,610, be approved. 

C. THAT the 1979 R.R.A.P. expenditure budget of 
$245,039, as detailed in Appendix V, be approved 
in advance of the 1979 operating budget, on the 
assumption that the maximum net cost to the City will 
not exceed $63,545 exclusive of any 1979 salary 
adjustments . 

D. THAT the Director of Planning continue to provide a 
status report on the City's R.R.A.P. Administration 
on a semi-annual basis. The next status report is to 
be submitted to Council before July 31, 1979. 

E. THAT positions which become vacant not be filled with- 
out the specific approval of the City Manager. 


3 . Potential Office Area in the Central Area 

The Committee considered a memorandum dated February 22, 1979, 
from Mr. A. Floyd, Development Permit Group, providing a summary 
of potential commercial developments in the Central Area (copy 
circulated) . 

RECOMMENDED 

THAT the information on potential commercial 
developments in the Central Area be received for 
information . 

FOR COUNCiL ACTlOfl SEE ?AG;(S) 

***** 


The meeting adjourned at approximately 2:10 p.m. 



PART REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


March 15, 1979 


A meeting of the Standing Conunittee of Council on 
Finance and Administration was held on Thursday, 
March 15, 1979, at 3:30 p.m., in the No. 3 Committee Room, 
third floor. City Hall. 

PRESENT: Alderman Puil (Chairman) 
Alderman Ford 
Alderman Little 
Alderman Marzari 

ABSENT : Alderman Gerard 

CLERK: G. Harden 


RECOMMENDATION 

1. Vancouver Public Aquarium Association 

The Committee considered the attached Manager's report 
dated February 13, 1979, wherein the Director of Finance 
reported on a grant request from the Vancouver Public 
Aquarium Association for $40,000 for partial defrayment 
of costs of fire protection work at the Aquarium. 

Dr. M. Newman, Director and Mr. Don Wood, Business 
Manager, V.P.A.A. and Mr. P. Barter, Managing Partner at 
Peat Marwick, attended the meeting and spoke to their 
report dated March 15, 1979 distributed at the meeting 
(copy attached). Their report concludes as follows: 

"This Association has been able to meet its 
ongoing operating costs since it overcame its 
early start up financial problems in the mid 
fifties. In the more than twenty ensuing years 
it has only appealed to City Council twice for 
operating fund assistance, because an extra- 
ordinary event beyond its control occurred 
i.e. when the Association experienced a revenue 
decline due to two civic strikes. 

The Association feels that this request, the 
first in six years, is in the nature of the two 
prior requests for assistance for an extraordinary 
cost which occurred beyond its control. 

Council may not realize that the Association 
operated its first six months of each year in a 
negative cash flow position. In 1979 the budget 
indicates that by June 30th its combined deficit 
for the six month period is expected to be $341,610 
and if it did not have combined reserves of $349,645 
it would have to borrow equivalent funds to operate. 
This would be injurious when it is asked to provide 
collateral for the loan as the Society owns no 
other assets. December 31, 1978 combined surplus 
of $131,316 is mainly made up of the inventory 
of resale merchandise which amounted to $90,006 
at December 31st last. 
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The Association's budget for 1979 anticipates 
a combined $68,000 deficit i.e. an Operating 
Fund deficit of $117,400 and a Membership Fund 
surplus of $49,400. 

Respectfully, and for the reasons stated, the 
Association asks for sympathetic consideration 
of its request for $40,000." 


Mr. Barter added that the Aquarium just wants the 
City to pay half of the $80,000 costs incurred due to 
upgrading that was necessary under the fire by-laws. 

During the ensuing discussion, it was pointed out 
that there are many organizations in the City who have been 
faced with the same thing because of the fire protection 
change and these are charitable organizations, and the 
difficulty comes with the City setting a precedent if it 
approved this grant. Also, it would be in addition to the 
ceiling already put on grants. 

Following further discussion, it was 

RECOMMENDED 

THAT the grant request from the Vancouver Public 
Aquarium not be approved. 


2. Clerical Support Services, Central Office, 
Health Department 


The Committee considered the attached Manager's report 
dated February 12, 1979, wherein the Medical Health Officer 
reported on clerical support services in the Central Office 
of the Health Department. The report included a review of 
new programmes and services from 1969 to 1979, increases in 
Central Office staff from 1970 to 1979, need for stenographic 
assistance and need for Records Clerks. 

The Medical Health Officer is requesting that two 
clerk-steno positions be established effective April 1, 1979 
and the positions of Clerk II and Clerk-Typist II in the 
Central Office Records Centre be made permanent. From 1969 
to the present, the Health Department has experienced a 
growth in its Community Health Service. This growth has 
occurred in response to increasing demand for our services 
and has placed an unmanageable strain on our administrative 
capacity. The addition of new programs and services has 
strained our management services , a strain which is felt 
acutely in our Central Office clerical support services. 

The City Manager comments that the Administrative 
Analyst has examined the duties of the filing clerks and 
supports the proposal. The positions were previously 
approved on a temporary basis "until suitable Provincial 
funding for administration costs is obtained". However, 
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negotiations on the percentage to be paid for administration 
will not be resolved quickly and the positions should now be 
made permanent. These positions were funded in 1978 and do 
not represent an increase in expenditure. 

The two clerk-steno positions recommended by the 
Medical Health Officer reflect the increased workload for 
senior staff as a result of increases in departmental 
programs and, to a lessor extent, changes in departmental 
organization. 

Following discussion, it was 

RECOMIIENDED 

A. THAT two Clerk-Stenographer po5iitions be 
established, effective April 1, 1979 and that 
the Director of Personnel Services be directed 
to proceed with the classification of these 
positions. 

B. THAT the positions of Clerk II and Clerk-Typist II 
in the Central Office Records Centre be established 
as permanent. 

3 . Computer Expansion - 1979 Supplementary Capital Budget 

On March 1, 1979, while considering priorities for the 
1979 Supplementary Capital Budget, the Finance Committee 
deferred consideration of the request of the Director of 
Finance for an upgrading of the central computer system 
at a cost of $700,000, pending a report back from the 
Director of Finance on the savings to be generated. 

The Committee considered the attached Manager's report 
dated March 8, 1979, wherein the Director of Finance 
reported on the upgrading of the central computer system 
at a cost of $700,000 to be included in the 1979 Supplementary 
Capital Budget. The report reviewed savings generated, 
potential savings not considered in the Permits and Licenses 
Department, Engineering Department and Vancouver Parks Board, 
other possibilities in various departments, and the question 
of purchase versus rental. 

The Director of Finance estimated that the new system 
would effect a staff savings of 14 people by 1983 and that 
the central computer growth should stop for many years with 
a purchase of this computer. There may be requests for 
mini computers in various departments that would connect 
up with the central computer. 

During discussion with the Committee, the fear was 
expressed that other work would be found to absorb the 
manpower that was supposed to be cut and the Director of 
Finance felt that the staff savings should be insisted 
upon. The Director of Finance further stated that the 
various departments should be billed for their use and 
benefits of the computer. 
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It was suggested to the Director of Finance that 
further economies could be found by renting the services 
of the computer and he agreed to investigate this aspect. 

Following further discussion, it was 

RECOMMENDED 

(a) THAT the computer expansion project be 
included in the 1979 Supplementary Capital 
Budget as a Priority #2. 

(b) THAT the Director of Finance be requested 
to institute a procedure whereby various 
departments are charged for the use of the 
computer system. 


4 . By-law Fines Collections Branch Staff 

The Committee considered the attached Manager's report 
dated March 5, 1979, wherein the Director of Finance 
reported on the By-law Fines Collections Branch Staff, 
as follows: 

"On Ma/ 4, 1976, City Council was informed that effective 
July 1, 1976, the Provincial Government would no longer 
accept responsibility for the collection of fines for 
Municipal by-law infractions arising out of the issuance 
of tickets. Subsequently, City Council approved the 
formation of the By-Law Fines Collections Branch which 
commenced operation on September 14, 1976. The branch at 
this point in time was set up only to handle parking meter 
tickets (issued by the new parking meter checkers) and 
consisted of eight staff. 

City Council, on April 4, 1977, approved additional staff 
of three permanent positions and three temporary positions 
to provide for the collection of fines for violation 
notices issued by the City of Vancouver Police Force, which 
until that point were collected by the Provincial Government. 
The temporary help was to provide sufficient staff to carry 
out the processing on a manual basis, pending the outcome 
of a study to computerize the manual system. 

Computer Services completed the study and, provided that 
the City would receive vehicle ownership search results 
from the Motor Vehicle Branch on magnetic tape, the 
temporary staff could be reduced. The City was advised 
by I.e. B.C. that if it were to cover the development costs, 
the information in magnetic tape form would be made 
available within 60 days. 

On November 22, 1977, City Council approved the recommend- 
ation of the City Manager to provide $6,000 to cover the 
systems development costs. Subsequently, I.C.B.C. advised 
the City that it was unable to provide the magnetic tape 
output because of other commitments. The City's request 
would have to be tabled and might be reviewed again in 
late 1979. 
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A further study has been completed by Computer Services, 
which should be implemented as an interim measure, until 
such time as I.C.B.C. is able to provide us with the 
magnetic tape information. This interim step will allow 
us to speed up the processing of notices (necessary for 
revenue collection) , reduce the clerical workload and reduce 
operating costs to some extent by automating on the computer 
the printing of the foui— part traffic violation notice forms, 
which at present are typed. (8,000 - 10,000 per month). 

The eventual aim is for I.C.B.C. to supply us with ownership 
search results in magnetic tape form in order for us to 
eliminate the interim data conversion stage. 

This report recommends replacing the manual typing of 
notices with keypunching and computer printing which will 
result in reduction in backlog of non-mailed notices and 
savings in staff of two temporary positions. (Three typists 
replaced by one keypunch operator) . 

As stated above, it was anticipated that a net of two 
positions could be eliminated. However, additional duties 
and responsibilities have been added to the By-law Fines 
Collections Branch: 

1. In February 1978 By-Law moving offences, previously under 
the Provincial Government became the responsibility of 
the By-Law Fines Collections Branch. This includes the 
processing and collecting of moving offence fines for 
offences such as J-Walking, U-Turns, etc., and the 
issuance of notices, informations and summonses. 

A total of 10,400 tickets were processed during the 
first year. (February 1978 to January 1979) . 

2. As part of the move to the new location at 190 Alexander 
Street in May 1978, provision was made for the City's 
By-Law Prosecutor to move to the same location. 
Clerical functions, previously provided on an ad hoc 
basis by the Provincial Courts staff, are performed by 
the By-Law Fines staff, such as: taking phone messages, 
arranging dates for court appearances, typing charge 
reports and issuing informations and summonses for all 
other City By-Laws (e.g. Zoning, Electrical, Health, 
Pound, Fire, Plumbing, Lodginghouses , Signs, etc.) 

This step was necessary to properly service the By-Law 
Prosecutor. 

The duties relating to these two items are equivalent to a 
full-time clerk typist. 

It is necessary that one temporary clerk be retained to 
perfom these functions, and this position be established 
as a full-time clerk typist position." 

Following discussion, it was 

RECOMMENDED 

A. THAT three temporary clerk typist positions, 
at an annual cost of $27,756 be eliminated. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


Appointments to Boards and Commissions (cont 'd) 


GREATER VANCOUVER 
REGIONAL DISTRICT and 

REGIONAL HOSPITAL DISTRICT 


Mayor Campbell 

Alderman Sweeney ) 

Alderman Bird ) 

Alderman Broome ) 

Alderman Wilson ) 


5 votes 


4 votes 
each 


ALTERNATE for Mayor Campbell -Alderman Linnell 
ALTERNATE for Alderman Sweeney -Alderman Calder 
ALTERNATE for Alderman Bird -Alderman Phillips 
ALTERNATE for Alderman Broome -Alderman Hardwick 
ALTERNATE for Alderman Wilson -Alderman Rankin 


GREATER VANCOUVER SEWERAGE BOARD 


GREATER VANCOUVER VISITORS AND 
CONVENTION BUREAU 

GREATER VANCOUVER WATER DISTRICT 


INDUSTRIAL DEVELOPMENT COMMISSION 
OF GREATER VANCOUVER 

LIBRARY BOARD 

LOWER MAINLAND MUNICIPAL 
ASSOCIATION 

METROPOLITAN BOARD OF HEALTH 
OF GREATER VANCOUVER 

MUSEUM BOARD 

OFFICIAL TRAFFIC COMMISSION 


PACIFIC NATIONAL EXHIBITION 
ADVISORY DIRECTORS 

PACIFIC NATIONAL EXHIBITION 
EXECUTIVE (Special Council 
Representative) 

PORT OF VANCOUVER DEVELOPMENT 
COMMITTEE 

REMEMBRANCE DAY COMMITTEE 
TOWN PLANNING COMMISSION 

VANCOUVER-FRASER REGIONAL 
PARK DISTRICT 


ALTERNATES 


VEHICLES-FOR-HIRE BOARD 


Alderman Adams 
Alderman Linnell 
Alderman Wilson 


Alderman Calder 

Alderman Adams 
Alderman Bird ) 
Alderman Broome) 
Alderman Wilson) 


5 votes 

4 votes 
each 


Alderman Hardwick 
Alderman Hardwick 

Alderman Phillips 

Alderman Phillips 

Alderman Bird 

Alderman Linnell 
Alderman Rankin 

The Whole Council 

Alderman Adams 

Alderman Phillips 

Alderman Wilson 
Alderman Calder 

Alderman Bird 5 votes 

Alderman Broomo ) 
Alderman Linnell) 4 votes 
Alderman Sweeney) each 
Alderman Calder ) 
Alderman Hardwick 
Alderman Rankin 


Alderman Rankin 


- CARRIED 


(Alderman Hardwick is recorded against the motion) 


MOVED by Aid. Broome, 

THAT the matter of appointments to Hospital Boards be left in 
the hands of the Mayor for further consideration. 

- CARRIED 
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B. THAT the following permanent positions be created 
in the Finance Department's Revenue and Treasury 
Division, By-Law Fines Collections Branch, subject 
to the classifications by the Director of Personnel 
Services : 


C. THAT an amount of $800 be provided for new 
equipment, and approval be granted to lease a 
keypunch at an annual cost of $2,72 4. 

D. THAT the 1979 departmental budget be adjusted to 
reflect the estimated net decrease of $4,408. 


Annual Salary 


1 Keypunch Operator 
1 Clerk Typist I 


$10,572 
9,252 


$19,824 


******************* 


The meeting adjourned at approximately 5:30 p.m. 


******************* 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


March 22, 1979 


A Special meeting of the Standing Committee of Council 
on Finance and Administration was held on Thursday, 
March 22, 1979, at 4:30 p.m., in the No. 1 Committee Room, 
third floor. City Hall. 

PRESENT: Alderman Puil (Chairman) 
Alderman Ford 
Alderman Gerard 
Alderman Little 
Alderman Marzari 


ALSO 
PRESENT 

CLERK : 


Alderman Boyce 
G. Harden 


RECOMMENDATION 

1 . 1979 Budget - Vancouver Board of Parks and Recreation 

On March 15, 1979, the Finance Committee gave consider- 
ation to the issue regarding the Park Board implementing a 
5% reduction in its budfjet. In 1978, Council directed 
the Park Board to reduce its budget by $500,000 (5%) and 
to date, the Park Board has reported on actions to reduce 
its budget by $92,000. The Finance Committee resolved 
to have a special meeting with the Park Board on March 22nd 
to further discuss the issue. 


The Committee considered a Manager's report dated 
March 20, 1979, wherein the Director of Finance reported 
in part that the recommended budget for 1979 for the Park 
Board reflects a 6.7% increase over the actual expenditures 
for 1978. If the 1979 recommended budget is compared to the 
1978 approved budget prior to the additional funding to 
cover over-expenditures, the increase for 1979 amounts to 
13.4%. The Park Board has also requested an additional 
$150,000 (1.2%) to cover its requirements for equipment 
costs. This need is apparently reflected in the 1978 
over-expenditure. As the need has not been adequately 
documented at this time, the matter will be deferred until 
the June budget review. 

The Budget Review Committee has reviewed the Park Board 
budget in detail and the "recommended expenditures" reflect 
the findings of that review in the attached summary sheets. 
The Budget Review Committee is of the opinion that there 
are no other areas for significant budget reduction without 
affecting the level of service. 

Commissioners Wainborn, Bain, Fowler, Livingstone, Mowat 
and the Superintendent of Parks and other staff members 
of the Park Board attended the meeting and distributed 
copies of the attached report dated March 21, 1979 on the 
Park Board's 1979 budcjet. The report includes a summary 
of level of service presently funded in the Park Board 
budget, and details on savings and ramifications on the 
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following areas of its operation where reductions in the 
level of service could be considered: 

(1) Scything program on undeveloped, semi- 
developed park sites where manicured 

turf is not maintained $ 44,800 

(2) Seasonal Help Program $140,000 

(3) Marine Drive Foreshore Park $ 11,200 

(4) Partial Closure of Indoor Pools $ 60,000 

(5) Closure of Indoor Pools on Saturday 

and Sunday Evenings $ 22,000 

(6) Playgrounds - Reduced from 8 to 6 weeks 

Operation $ 30,000 

(7) Establish User Fee at all Outdoor Pools $100,000 


The Superintendent of Parks stated that a 5% reduction 
will mean a reduction in the level of service which is 
already below standard. In some areas the facilities are 
very poor now. They need money to upgrade and increase 
maintenance funds. One thing cut out of the NNR's 
included maintenance in community centres. If the line is 
heldy then a lot of these facilities, instead of being 
built up to minimal standards, will just deteriorate further. 

In the ensuing discussion, it was felt that the Park 
Board should establish a system of control that would 
prevent any further over-expenditures and that a 5% 
reduction in its ■ budget would have to be made. The Park 
Board should report back to the Committee giving details 
of how it achieves the 5% reduction. It was noted that 
the City equipment budget, utility budget and wages have 
not yet been determined for 1979 and an allowance may 
have to be made in the Park Board budget. 

The lease of Larwill Park was questioned as to why 
funds for the lease were taken away from the Park Board. . 
The Director of Finance was requested to prepare a report 
for the Committee on this matter. 

Following further discussion, it was 

RECOMMENDED 

THAT the Vancouver Park Board make a $200,000 reduction 
in its 1979 budget (as established by the Budget 
Review Committee) with adjustments to be allowed 
for equipment, utilities and wages as necessary, and 
further, the Park Board report back on details of 
its budget reductions. 


************** 


The meeting adjourned at approximately 5:30 p.m. 


************** 



CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 


A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, April 10, 1979, in the Council Chamber, 
commencing at 2:00 p.m. 

PRESENT ; Mayor Volrich 

Aldermen Bellamy, Boyce, Ford, Gerard, 
Harcourt, Kennedy, Little, 
Marzari, Puil and Rankin 

CLERK TO THE COUNCIL; R. Henry 


PRAYER 

The proceedings in the Council Chamber were opened with 
prayer, offered by the Civic Chaplain, The Reverend D.N. Moffat of 
Trinity Baptist Church, Vancouver. 


ACKNOWLEDGEMENT 

The Mayor acknowledged the presence in the Council Chamber of 
Grades 10 and 11 Civic Studies students from Crofton House School, 
under the direction of their teacher. Miss Yeung. 


"IN CAMERA" MEETING 

The Council was advised there were matters to be considered 
"In Camera" later in the day. 


ADOPTION OF MINUTES 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Ford, 

THAT the Minutes of the Regular Council Meeting of April 3, 
1979, (with the exception of the "In Camera" portion) be adopted. 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Ford, 
SECONDED by Aid. Bellamy, 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Volrich in the Chair. 

- CARRIED UNANIMOUSLY 


UNFINISHED BUSINESS 


1. Land Lease Agreement - 
Chinese Cultural Centre 

Council on April 3, 1979, when considering a Manager's Report 
concerning the land lease agreement for the Chinese Cultural Centre 
deferred the matter and requested the Mayor to meet with 
representatives of the Centre and the Vancouver Chinese Canadian 
Activity Centre Society for a full discussion on the Society's 
protest over the lease. 


Cont'd 
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UNFINISHED BUSINESS (Cont'd) 

Land Lease Agreement - 

Chinese Cultural Centre (Cont'd) 


The Mayor advised that he had met with the groups on Monday, 
April 9th, along with other members of Council and indicated that 
he was satisfied that the Cultural Centre group, having in excess 
of 6,000 members, was fairly representative of the community and the 
organization had demonstrated that it had sufficient funds on hand 
plus pledges, amounting to about $900,000 to proceed with Phase 1. 

The Mayor stated he had offered to appoint a small advisory 
committee involving members of the community. This suggestion was 
taken under advisement. 

MOVED by Aid. Rankin, 

THAT the recommendation of the City Manager as contained in 
his report dated March 30, 1979, be approved. 

- CARRIED UNANIMOUSLY 


COMMUNICATIONS OR PETITIONS 


1. 197 9 FCM Conference - 
Attendance 


Council noted a memorandiim dated April 6, 197 9, from the 
City Clerk regarding the 197 9 FCM Conference which is being held 
in Quebec City from June 3rd to 6th, 1979. To date nine Council 
members have indicated they wish to attend the Conference. 

The report concluded with the following recommendations: 

A. The Mayor be authorized to appoint the Council delegates 
(including voting delegates) to the 197 9 FCM Conference 
to be held in Quebec City. 

B. The City Manager be authorized to attend the FCM Conference 
and to also attend the Canadian Association of Municipal 
Administrators' Conference which precedes the FCM Conference 
in Quebec City and will be held from May 31st to June 3rd, 
1979. 

C. If a Member (s) of Council is elected to the FCM Board of 
Directors, Council agree to meet the cost of the Member (s) 
attendance at FCM Board of Directors' meetings. 

MOVED by Aid. Little, 

THAT the Mayor be authorized to appoint no more than three 
delegates, including the Mayor, to attend this Conference. 

- LOST 

(Aldermen Bellamy, Boyce, Ford, Gerard, Harcourt, 
and Kennedy opposed.) 

MOVED by Aid. Bellamy, 

THAT the Mayor be authorized tO appoint no more than five 
delegates, including the Mayor, to attend this Conference. 

- LOST 

(Aldermen Boyce, Harcourt, Kennedy, Little, Marzari, 
Puil and Rankin opposed.) 


Cont'd 
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COMMUNICATIONS OR PETITIONS (Cont'd) 

197 9 FCM Conference - 
Attendance (Cont ' d ) 


MOVED by Aid. Gerard, 

THAT the Mayor be authorized to appoint no more than seven 
delegates, including the Mayor, to attend this Conference. 

- LOST 

(Aldermen Bellamy, Little, Marzari, Puil, Rankin 
and the Mayor opposed . ) 

MOVED by Aid. Little, 

THAT the Mayor be authorized to appoint no more than four 
delegates, including the Mayor, to attend this Conference. 

- CARRIED 

(Aldermen Boyce, Harcourt, and Kennedy opposed.) 

MOVED by Aid. Puil, 

THAT recommendations 'B' and 'C as contained in the City 
Clerk's memorandum dated April 6, 1979, be approved. 

- CARRIED UNANIMOUSLY 


2. Acquisition of Manhattan 
Apartments 


Council noted a letter from the Manhattan Co-operative 
Housing Association requesting permission to address Council on 
April 24th, concerning the proposed acquisition of the Manhattan 
Apartments by the Tenants' Co-operative Association. 

MOVED by Aid. Rankin, 

THAT the foregoing delegation request by the Manhattan 
Co-operative Housing Association be granted. 

- CARRIED UNANIMOUSLY 

CITY MANAGER'S REPORTS 

A. MANAGER'S GENERAL REPORT 
APRIL 6, 1979 


Works & Utility Matters 
(April 6, 1979) 

The Council considered this report which contains seven clauses 
identified as follows: 

CI. 1: Local Improvement Project - Correction of Error 

(Pavement & Curbs, Nanaimo St., 

29th - 34th Aves. 452/01) 
CI. 2: Flat Rates for Property Owners' Share of 

Completed Local Improvement Projects 
CI. 3: Tender No. 791 - Street Pavements and Curbs 
CI. 4: Closure of Portion of the Lane South of 

Pender Street between Columbia Street and 

Pender-Keef er Diversion 
CI. 5: Closure of Lane East of Eraser Street from 

18th Avenue to the Lane South of 18th Avenue 

and the Lane South of 18th Avenue from Lane 

East of Eraser Street to 99 feet East; 

Abutting Lots 1-7, Block 67, District Lot 301, 

Plan 187 

CI. 6: Local Improvements on the "Initiative Principle" 
Cl. 7: Local Improvement - Special Relief 
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Works & Utility Matters 
(April 6, 1979) (Cont'd ) 

Local Improvement Project - Correction of 
Error (Pavement & Curbs, Nanaimo Street 
(Clause 1) 

MOVED by Aid. Puil, 

THAT Alternative 'B' as contained in this clause of the City 
Manager's report, be approved. 

- CARRIED BY THE 
REQUIRED MAJORITY 

(Aldermen Harcourt, and Rankin opposed.) 

Clauses 2-5 inclusive 

MOVED by Aid. Puil, 

THAT the recommendations of the City Manager, as contained 
in clauses 2, 3, 4, and 5 of this report, be approved. 

- CARRIED UNANIMOUSLY 

Clauses 6 and 7 

MOVED by Aid. Puil, 

THAT the recommendations of the City Manager, as contained 
in clauses 6 and 7 of this report, be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 


Building and Planning Matters 
(April 6, 1979) 

The Council considered this report which contains five clauses 
identified as follows: 

Riley Park N.I. P. - Six Month Progress 
Report #3 

Strata Title Application - 1960 Creelman 
Avenue and 1303 Walnut Street 
Rezoning Application - 1724 East 10th Avenue 
(between Commercial and Victoria) 
Removal of Non-Conforming Billboards 
and Roof Signs 

Demolition of Buildings - Subsection 10.12 
of Zoning and Development By-law 

Clauses 1-3 inclusive 

MOVED by Aid. Gerard, 

THAT the recommendations of the City Manager, as contained 
in clauses 1, 2, and 3 of this report, be approved. 

- CARRIED UNANIMOUSLY 


Cl. 

1: 

Cl. 

2: 

Cl. 

3: 

Cl. 

4: 

Cl. 

5: 
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CITY MANAGER'S REPORTS (Cont'd) 

Building and Planning Matters 
(April 6, 1979) (Cont'd) 

Removal of Non -Conforming Billboards 
and Roof Signs 
(Clause 4) 


MOVED by Aid. Bellamy, 

THAT this clause in the City Manager's report, be deferred 
until May 1st, 1979, and Seaboard Advertising Company be given the 
opportunity of appearing as a delegation as requested in its letter 
of April 10th. 

- CARRIED UNANIMOUSLY 


Demolition of Buildings - Subsection 10.12 
of Zoning and Development By-law 
(Clause 5) 


MOVED by Aid. Little, 

THAT this clause in the City Manager's report, be received 
for information. 

- CARRIED UNANIMOUSLY 


Fire and Traffic Matters 
(April 6, 1979) 

Arson Alert Program Proposed by the 
Attorney-General of the Province 
(Clause 1) 


MOVED by Aid. Ford, 

THAT this clause in the City Manager's report, be received 
for information and the Chief Constable be requested to comment 
on the information contained in the report. 

- CARRIED UNANIMOUSLY 


Finance Matters 
(April 6, 1979) 

The Council considered this report which contains six clauses 
identified as follows: 

CI. 1: Purchase of Essential Accessories for New 

Gas Chroma tograph. City Analyst's 

Laboratory, Health Department 
CI; 2: 1979 Operating Grant Request, Vancouver 

City Planning Commission 
Cl. 3: Hodson Manor 

CI . 4 : Champlain Heights Phase 2 Budget 
Cl. 5: Display of Red Cross Flags 

Cl. 6: Queen Elizabeth Theatre Restaurant Addition 


Purchase of Essential Accessories for 
New Gas Chroma tograph. City Analyst's 
Laboratory, Health Department 
(Clause 1) 


MOVED by Aid. Rankin, 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 
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CITY MANAGER'S REPORTS (Cont'd) 

Finance Matters 
(April 6, 197 9) (Cont'd) 

1979 Operating Grant Request, 
Vancouver City Planning Commission 
(Clause 2) 


MOVED by Aid. Rankin, 

THAT the 1979 operating grant request from the Vancouver City 
Planning Commission as detailed in this clause of the City Manager's 
report be approved. 

- CARRIED UNANIMOUSLY 


Hod son Manor 
(Clause 3) 


Prior to considering this clause it was noted that the Thera 
Wholistic Health Centre, in its letter of April 5th, was requesting 
the opportunity of appearing before Council as a delegation to 
present its plan for the use of Hodson Manor. 

The Council also noted a letter dated March 6th, from the 
Heritage Advisory Committee reaffirming its two concerns regarding 
Hodson House, i.e. the highest rent possible should be obtained, 
and tenants agreeing to a good standard of maintenance of tiie 
building and the grounds. 

MOVED by Aid. Rankin, 

THAT this clause in the City Manager's report, be deferred 
pending the hearing of delegations from the Thera Wholistic Health 
Centre and other affected organizations. 

- CARRIED UNANIMOUSLY 

Champ la in Heights Phase 2 Budget 
(Clause 4) 


MOVED by Aid. Harcourt, 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 


Display of Red Cross Flags 
(Clause 5) 


MOVED by Aid. Harcourt, 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 

FURTHER THAT a grant to the Red Cross Society be approved to 
cover the costs of installing and removing flags, estimated at $150, 
these funds to be appropriated from "Other Grants" account. 


- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 

Queen Elizabeth Theatre 
Restaurant Addition 
(Clause 6) 


In considering this clause Council was advised by the Manager 
that a proposal has been made by the Vancouver Ticket Centre to 
lease the lower area of the restaurant from the City for $1,500 
per month to carry out renovations, and to use it for their business 
instead of their present location near the Q.E. Playhouse. If the 
restaurant lessee were to give up his lease on the lower floor in 
exchange for the proposed addition to the restaurant then the 
"package" would be more profitable for him at no additional rent. 
Also the City would have a firm source of additional income, more 
than sufficient to amortise the cost of the restaurant addition. 
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CITY MANAGER'S REPORTS (Cont'd) 

Finance Matters 
(April 6, 1979) (Cont'd) 

Queen Elizabeth Theatre 
Restaurant Addition 
(Clause 6) (Cont'd) 

The lessee is willing to consider this proposition, but does 
not wish to tie the transaction into the question of restaurant 
expansion. 

Mr. Niki, the restaurant lessee, addressed the Council on 
the need for the restaurant addition, following which it was 

MOVED by Aid. Puil, 

THAT this whole matter be referred to the Finance Committee 
for consideration and report. 

- LOST 

(Aldermen Gerard, Harcourt, Kennedy, Little, 
Marzari, Rankin and the Mayor opposed.) 

MOVED by Aid. Bellamy, 
THAT Council 

Approve in principle the expansion of the Queen 
Elizabeth Theatre Restaurant as outlined in the 
body of the report for the approximate cost of 
$110,000, including Consultant fees, funds to be 
provided from the 1979 Supplementary Capital 
Budget . 

Authority be given to the City Manager to agree 
with Mr. Wisniewski on a mutually acceptable 
Architect to carry out a preliminary design and 
cost study for a further report back to Council. 

Authorize the City Manager to amend the lease so 
that during the renewal period, starting June 1, 
1980, the monthly rentals under option (i) be 
increased by $1,200, - in order to amortise 
construction costs. 

- CARRIED 

(Alderman Puil opposed . ) 

The Manager was asked to discuss with the Director of Finance 
the feasibility of appropriating the necessary funds from the 
Property Endowment Fund instead of the Supplementary Capital Budget. 


Personnel Matters 
(April 6, 1979) 

Request for Leave of Absence With Pay - 
Marilyn Clark - Personnel Services Department 
(Clause 1) 


MOVED by Aid. Kennedy, 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 

FURTHER THAT Mrs. Clark be congratulated on her appointment. 

- CARRIED UNANIMOUSLY 
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COMMITTEE OF THE WHOLE 

MOVED by Aid. Calder, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid. Calder, 
SECONDED by Aid. Linnell, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

BY-LAWS 

BY-LAW TO AMEND BY-LAW No. 3575, BEING THE ZONING 

AND DEVELOPMENT BY-LAW (to establish building line 

on Pacific Street, N/S, between Howe and Thurlow Streets ) 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Calder, 

THAT leave be given to introduce a By-law to amend By-law 
No. 3575, being the Zoning and Development By-law, and the By-law 
be read a first time. 

- CARRIED 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Calder, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Calder, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in 
the Chair. 

- CARRIED 

MOVED by Aid. Hardwick, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Calder, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Calder, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED 

(The By-law received three readings) 
MOTIONS 

1 . August Holiday 

On January 12, 1971, Alderman Wilson gave notice of a Motion 
respecting a holiday in August. However, there being no seconder 
to the motion no further action was taken to give the matter 
consideration at this time. 
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CITY MANAGER'S REPORTS (Cont'd) 


Property Matters 
(April S, 1979) 

The Council considered this report which contains six clauses 
identified as follows: 

CI. 1: Champlain Heights - Enclaves 2 and 17 

CI. 2: Champlain Heights - Enclave 15/Lease Agreements 

Cl. 3: Champlain Heights - Enclave 16 

CI. 4: The Partial Taking of Lot 12, Except the West 

2 Feet; Now Lane, of 5, Blocks "B" and 10, D.L. 

393, Plan 1388, known as 4595 Nanaimo Street 
Cl. 5: Possible Inclusion of City-owned Family and 

Juvenile Court Property in Proposed Exchange 

with British Columbia Buildings Corporation- 

ovmed 635 Burrard Street 
Cl. 6: Cancellation and Lease of 1830 and 1836 

West 5th Avenue 


Clauses 1-3 inclusive 

MOVED by Aid. Puil, 

THAT the recommendations of the City Manager, as contained 
in clauses 1, 2, and 3 of this report, be approved. 

- CARRIED UNANIMOUSLY 


The Partial Taking of Lot 12, Except the West 
20 Feet; Now Lane, of 5, Blocks "B" and 10, D.L. 
393, Plan 1388, known as 4595 Nanaimo Street 
(Clause 4) 


MOVED by Aid. Marzari, 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 

Possible Inclusion of City-owned Family and 
Juvenile Court Property in Proposed Exchange 
with British Colvimbia Buildings Corporation- 
owned 635 Burrard Street 

(Clause 5) 


MOVED by Aid. Harcourt, 

THAT Council reaffirm its resolution of March 16, 1976, and 
inform the British Columbia Buildings Corporation that the property 
at 2 625 Yale Street cannot be made available to it. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Ford, 

THAT the City formally offer the site of the proposed 
Detoxification Centre at 377 East 2nd Avenue to the Provincial 
Government in part payment of the property at 635 Burrard Street. 

- LOST 

(Aldermen Bellamy, Boyce, Gerard, Harcourt, Kennedy, 
Little, Puil, Rankin and the Mayor opposed.) 


Cont'd . . . 
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CITY MANAGER'S REPORTS (Cont'd) 

Property Matters 

(April 6, 1979) (Cont'd) 

Cancellation and Lease of 1830 and 1836 
West 5th Avenue 
(Clause 6) 


MOVED by Aid. Bellamy, 

THAT the reccmmendation of the City Manager, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 


STANDING COMMITTEE REPORTS 

I. Report of Standing Committee 
on Community Services. 
(March22/April 3, 1979) 

First Quarterly Report from Downtown 
Housing Implementation Committee 
(Clause 1) 


When considering this clause Council noted a memorandum 
dated April 9, 1979, from the Deputy City Manager, clarifying 
issues raised in a letter from the Canadian Institute of Public 
Health Inspectors and a submission from the City Health Inspectors 

The letter from the Canadian Institute of Public Health 
Inspectors, dated April 9, 1979, (also before Council this day) 
expressed concern about the recommendations contained in the 
Standing Committee's report that health aspects of the Lodging 
House By-law be transferred to Permits and Licences under 
Generalist Inspectors, (recommendations C and D of the Committee 
contained in its report dated March 22/April 3, 1979). 

The Deputy City Manager advised that discussions have been 
held with representatives of the Vancouver Municipal and Regional 
Employees' Union on conditions for seconding employees and the 
employees' association has agreed that employees are adequately 
protected. The City Manager has assured the concerned employees 
that, should Council approve this proposal, the following would 
occur : 

1. their status in the Health Department would be protected; 

2 . any individual employee would not be seconded for more 
than a year at one time (to maintain familiarity with 
Health Department operations) ; 

3 . Health Inspectors would have the opportunity to accept 
openings in Permits and Licences; 

4. hiring of additional "Generalist" Inspectors would only 
take place when a vacancy occurs in Health which can be 
transferred to Permits and Licences. 

MOVED by Aid. Rankin 

THAT the recommendations of the Committee, as contained in 
this report, be approved; 

FURTHER THAT the measures outlined in the Deputy City Manager 
memo of April 9, 1979, be also approved. 


- CARRIED UNANIMOUSLY 
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STANDING COMMITTEE REPORTS (Cont'd) 

II. Report of Standing Committee 
on Community Services 
(April 5, 1979) 


Grant Request - Vancouver Urban Core 
Community Workers Association 
(Clause 1) 


MOVED by Aid. Rankin 

THAT the recommendation of the Committee, as contained 
in this report, be approved. 

- CARRIED BY THE 
(Aid. Puil opposed) REQUIRED MAJORITY 


CITY MANAGER'S REPORT & DELEGATIONS 

B. Proposed Subdivisions at 6262/6288 
Ad era Street and 6476 Adera Street 

Before Council this day was a report from the City Manager, 
dated March 28, 1979, in which the Director of Planning reported 
on the following subdivision applications: 

(1) to resubdivide Lots 7 and 8 of Lot 4, Block 3, 
D.L. 526 (6262 and 6288 Adera Street) and 

(2) to subdivide Amended Lot A of 4, Block 7, D.L. 526 
(6476 Adera Street) . 

The report described the applications, reviewed the powers 
of the Approving Officer and case law, tests of acceptability, 
public response and arguments, commented on letters from residents 
in the area and discussed the role of Approving Officer and City 
Council . 

Also before Council was a report, dated April 5, 197 9, 
from the City Manager, submitting for information the comments 
of the Director of Legal Services on Council's role and that of 
the Approving Officer. 

A letter dated April 5, 1979, from the applicants for 
subdivision of 6262/6288 Adera Street was also before Council. 
This letter asked that Council proceed with consideration of this 
matter this day and not defer it to a later date as requested 
by some of the residents. 

The following addressed Council on this matter: 

Mr. Russell Baker , representing Ball and Bishop, owners of 6262/ 
6288 Adera Street, read from a brief circulated this day, putting 
forth various arguments in favour of approval of this sub-division 
application. Mr. Baker also pointed out that Council does not have 
the authority to instruct the Approving Officer with respect to 
approval or rejection of subdivision applications. 

Mr. G.J. Ball , on behalf of Mr. and Mrs. J. Ball and Mr. and Mrs. 
W. Bishop, applicants for subdivisions of 6262/6288 Adera Street, 
put forward arguments as to why the applicants do not feel the 
proposed subdivision would be detrimental to the area. By means 
of maps he reviewed the sizes of a number of current lots in the 
area to show that some of these lots are smaller in size than the 
properties which would result from the requested subdivision. 

Mr. J. Baker, representing the owner of 6476 Adera Street, filed 
a briet and addressed Council. He indicated that the design of 
any dwelling erected on the subdivided lots will be subject to > 
approval of the Director of Planning. He, too, commented that a 
number of the current lots in the area are smaller than those that 
would result from the proposed subdivision of 6476 Adera Street. 


Continued 


Regular Council, April 10, 1979 

CITY MANAGER'S REPORT & DELEGATIONS (Cont 'd) 


llGV 


Proposed Subdivisions - Adera Street (Cont ' d) 

Mr . Devitt - South Granville Property Owners' Association read 
from a brief circulated this day, urging Council not to approve 
the requested subdivisions and suggested that Council pass a 
resolution that it is in the public interest not to reduce the 
sizes of existing lots in the area bounded by 41st Avenue to 
57th Avenue and Granville Street to Cypress Street, in order 
to preserve the character and amenities of the area. 

During Mr. Devitt 's presentation, Mr. Brandes , also from 
the South Granville Property Owners' Association, by means of an 
overhead projector, illustrated the current stability of the 
area and the fact that many of the lots have a frontage of 70 feet 
or more. He claimed that it would not be in the interest of 
the neighbourhood to approve the requested subdivisions as approval 
would affect the amenity of the area. 

Mr. Gordon Campbell , a local resident, also urged Council not to 
approve the requested subdivisions of the Adera Street lots. 

During consideration of this matter the Director of Planning 
put forth his position. 

MOVED by Aid. Bellamy 

THAT the submissions be received and communicated by the 
City Clerk to the Approving Officer for consideration when 
dealing with the applications; 

FURTHER THAT the Approving Officer be advised that, in 
Council's view, the proposed subdivisions of 6262/6288 and 6476 
Adera Street are not in the public interest. 

- CARRIED 

(Aid. Little opposed) 


The Council recessed at 4:25 p.m., and 
following an 'In Camera' meeting in the 
Mayor's Office, reconvened in the Council 
Chamber at 5:25 p.m. 


STANDING COMMITTEE REPORTS (Cont'd) 

III. Report of Standing Committee 
on Finance and Administration 
(April 5, 1979) 

1979 Operating Budget Estimates 

MOVED by Aid. Puil 

THAT recommendation A of the Committee, contained in this 
report, be approved. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Puil 

THAT recommendation B of the Committee, contained in this 
report, be approved. 

- CARRIED 

(Aid. Ford, Kennedy and Rankin opposed) 


MOVED by Aid. Puil 

THAT recommendation C of the Committee, contained in this 
report, be approved. 

- CARRIED 

(Aid. Ford, Kennedy, Marzari and Rankin opposed) 


Cont'd 
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STANDING COMMITTEE REPORTS (Cont'd) 

1979 Operating Budget Estimates ( Cont ' d ) 

MOVED by Aid. Puil 

THAT recommendation D of the Committee, contained in this 
report, be approved. 

- CARRIED 

(Aid. Boyce opposed) 

MOVED by Aid. Puil 

THAT recommendation E of the Committee, contained in this 
report, be approved. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Puil 

THAT recommendation F of the Committee, contained in this 
report, be approved. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Puil 

THAT recommendation G of the Committee, contained in this 
report, be approved. 

- CARRIED 

(Aid. Ford, Marzari and Rankin opposed) 

MOVED by Aid. Puil 

THAT recommendation H of the Committee, contained in this 
report, be approved. 

- CARRIED 

(Aid. Harcourt and Rankin opposed) 

MOVED by Aid. Puil 

THAT recommendation I of the Committee, contained in this 
report, be approved. 

- LOST 

(Aid. Bellamy, Gerard, Harcourt, Marzari, Puil, 
Rankin and the Mayor opposed) 

MOVED by Aid. Puil 

THAT recommendation J of the Committee, contained in this 
report, be approved. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Puil 

THAT recommendation K of the Committee, contained in this 
report, be approved. 

- CARRIED UNANIMOUSLY 

(Aid. Boyce and Rankin opposed) 

MOVED by Aid. Ford 

THAT the sum of $54,670 deleted from the Park Board's New 
and Non-annual Recurring Items' Budget be replaced. 

- LOST 

(Aid. Bellamy, Gerard, Harcourt, Kennedy, Little, 
Marzari, Puil and the Mayor opposed) 


Cont'd 
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STANDING COMMITTEE REPORTS (Cont'd) 

197 9 Operating Budget Estimates (Cont'd) 

MOVED by Aid. Puil 

THAT recommendation L of the Committee, contained in this 
report, be approved. 

- CARRIED 

(Aid. Ford, Harcourt, Marzari and Rankin opposed) 

MOVED by Aid. Puil 

THAT recommendation M of the Committee, contained in this 
report, be approved. 

- CARRIED UNANIMOUSLY 


The Council recessed at 6:00 p.m. to 
reconvene in the Council Chamber at 
7:30 p.m., with Mayor Volrich in the 
Chair and the same Members present 
with the exception of Alderman Kennedy 


DELEGATIONS (Cont'd) 


The Highland Restaurant 

In a City Manager's report dated April 4, 1979, the Director 
of Legal Services reported as follows: 

"The lack of three required off-street parking spaces at these 
premises is a subject which has plagued Council for a consider- 
able period of time. The facts are that the development on 
the site as approved by the City, does not allow for sufficient 
open space to provide total parking on the site. The owner 
had an informal arrangement with the next door owner, but his 
refusal to allow the area to be paved frustrated its use for 
parking in conjunction with the restaurant. 

The lane access to the rear of the site is a dead end lane 
which terminates at the easterly boundary extension of the site. 
To the south there is a single family dwelling which abuts the 
lane on its entire length. 

The lane serving the easterly section of the block is offset 
from the northerly lane, hence the two can never be joined 
without some land acquisition. 

Several solutions have been explored without any success, 
except for one proposal. This proposal envisages a dedication, 
for lane purposes, of about 25 feet at the rear of the site which 
abuts the lane. Until such time as the Engineer requires this 
piece to eventually link the two lanes, it could be made the 
subject of an agreement with the owners of the restaurant to 
allow it to be used for the off-street parking deficiency. 
It would be among the conditions laid down that paving, screen- 
ing and utility pole removal shall all be for the account of 
the restaurant owners, and be to the satisfaction of the City 
Engineer. 

It is therefore RECOMMENDED that this dedication be accepted, 
and that an agreement satisfactory to the Director of Legal 
Services be entered into with the owners of the restaurant 
respecting its intended use for off-street parking. " 


C6ht'd. 
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DELEGATIONS (Cont'd) 

Highland Restaurant (Cont'd) 

The following addressed Council on this matter: 

Mr. W. F. Guinn - solicitor for the Highland Restaurant, stated 
that this matter has been before Council for approximately four 
years and his client is requesting that it be brought to a close 
this evening. Therefore, he requested that the recommendation 
of the Director of Legal Services, contained in the City Manager's 
report dated April 4, 197 9, and quoted above, be approved. 

Mr. A.K. Thompson , solicitor for 'Tops 24' restaurant, stated 
that the recommendation of the Director of Legal Services is 
opposed by the neighbourhood. He again reviewed the history 
of this matter and stated his client is requesting that Council 
not permit the Highland Restaurant to establish commercial parking 
in a residential neighbourhood. 

Mr. A.T. Antikainen , a local resident, stated he is opposed to 
the proposed location of a commercial parking lot adjacent to his 
property, as it would destroy the amenity of his residence. 


MOVED by Aid. Bellamy 

THAT the recommendation of the Director of Legal Services, 
contained in the Manager's report, dated April 4, 197 9, be approved; 

FURTHER THAT the Director of Legal Services be instructed to 
pursue the possibility of the proposed parking site not being used 
for parking after 11.00 p.m. on weeknights and midnight on weekends. 

- CARRIED 

(Alderman Ford and Little opposed) 


At this point in the proceedings. 
Alderman Boyce left the meeting. 


Community Services Grant Appeals 

In accordance with approved procedure the following 
organizations made representation before Council to appeal Council's 
March 6, 1979 decisions on their grant applications. 

a) B.C. Civil Liberties Association 

Dr. R. Robson of the Civil Liberties Association filed a 
brief; explained that funding to his association is the 
responsibility of all three levels of government and Council's 
decision to not grant funds to his Association has jeopardized 
funds from other sources. He proposed a meeting will all three 
governments to work out funding for his association. 

MOVED by Aid. Rankin 

THAT a grant of $2,500 be made to the B.C. Civil Liberties 
Association. 

- LOST NOT HAVING THE 
(Aid. Gerard, Little and Puil opposed.) REQUIRED MAJORITY 
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Community Services Grant Appeals ( Cont ' d ) 

b) B.C. Housing Foundation 

Mr. Frank McDaniel explained the Foundation's work in senior 
citizen's housing management and requested Council approve a grant 
of $5,000 which would cover half the annual cost of the Foundation's 
housing registry for the elderly. 

MOVED by Aid. Rankin 

THAT a grant of $5,000 be made to the B.C. Housing Foundation. 

- LOST NOT HAVING THE 
REQUIRED MAJORITY 

(Aid. Bellamy, Gerard, Harcourt and Puil opposed) 

MOVED by Aid. Gerard 

THAT a grant of $2,500 be made to the B.C. Housing Foundation 
subject to any terms or conditions of the Director of Social 
Planning . 

- CARRIED BY THE 
(Aid. Puil opposed) REQUIRED MAJORITY 


c) Downtown Eastside Residents ' Association 

Mr. Bruce Eriksen filed a brief requesting Council judge 
his association's application for a grant of $36,288 on its merits. 

MOVED by Aid. Rankin 

THAT a grant of $36,288 be made to the Downtown Eastside 
Residents' Association. 

- LOST NOT HAVING THE 
(Aid. Bellamy, Ford, Gerard, Little, REQUIRED MAJORITY 

Puil and the Mayor opposed) 
MOVED by Aid. Rankin 

THAT a grant of $12,600 be made to the Downtown Eastside 
Residents' Association. 

- LOST NOT HAVING THE 
(Aid. Bellamy, Ford, Gerard, Puil REQUIRED MAJORITY 

and the Mayor opposed) 


d) Missions to Seamen 

The Reverend J.D. Parker of the Mission, addressed Council 
requesting approval of a grant to the Mission and pointed out 
the Mission is required to pay property taxes to the City. 
(Briefs from the Mission were previously circulated to Council) . 


MOVED by Aid. Little 

THAT Council approve a grant of up to $6,300 to the Missions 
to Seamen, equal to the Mission's 1979 property taxes. 

- CARRIED BY THE 
(Aid. Puil opposed) REQUIRED MAJORITY 


e) Native Street Workers' Project 

The Mayor advised that a representative of this organization 
was unable to appear this evening. 

MOVED by Aid. Rankin 

That the grant appeal of the Native Street Workers' Project 
be deferred to the Council Meeting on Tuesday, April 24, 1979. 

- CARRIED UNANIMOUSLY 
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DELEGATIONS (Cont'd) 
Community Services Grant Appeals (Cont'd) 

f ) Society for Handicrafts for the Home-bound Handicapped 

Mrs. Margaret Jack appeared before Council requesting re- 
consideration of Council's decision that no grant be made to the 
organization. 

A representative of the Social Planning Department reiterated 
the Department's comments on this grant application , as contained 
in the City Manager's report on Community Services Grants, that 
this program is expensive in terms of the clientele it serves, 
costing approximately $1,646 per client. He explained the 

clients would receive more per year if the City provide its grant 
directly to them rather than the clients having to make arts and 
crafts for the Society. 

MOVED by Aid. Rankin 

THAT a grant of $13,725 be made to the Society for Handicrafts 
for the Home-bound Handicapped . 

- LOST NOT HAVING THE 
(Aid. Bellamy, Gerard, Little, Puil REQUIRED MAJORITY 

and the Mayor opposed) 


g) Catholic Community Services 

Ms. Alice Arce filed a brief explaining the operation and 
services of "The Door is Open", a Downtown Eastside drop-in centre 
operated by the Catholic Community Services, and asked that Council 
increase the grant of $3,000 which it approved on March 6, 1979. 

MOVED by Aid. Gerard 

THAT an additional grant of $2,000 be made to the Catholic 
Community Services. 

- LOST NOT HAVING THE 
(Aid. Bellamy, Harcourt, Puil, REQUIRED MAJORITY, 

and the Mayor opposed) 


h) God's Rescue Mission 

Mr. Charles Lawrence appeared before Council on behalf of 
the Reverend Melinda Thorne of God's Rescue Mission and explained 
that the $2,300 grant approved by Council on March 6, 1979, does 
not meet the cost of approximately $8,400 per year for the operation 
of God's Rescue Mission. 

No action was taken on this grant appeal. 

i) Greater Vancouver Information 
and Referral Services 


Mr. Charles Keast requested Council provide an additional 
grant to the Information and Referral Service, which would cover 
the deficit incurred by the Service in supplying 290 updated 
copies of the Directory of Services to the City at less than 
actual cost of $25 each. (Brief circulated to Council) . 

MOVED by Aid. Ford 

THAT the City allocate $4,060 towards the purchase of 290 
copies of Greater Vancouver Information Services 1979 Directory 
of Services. 

- LOST NOT HAVING THE 
(Aid. Bellamy, Little, Puil REQUIRED MAJORITY 

and the Mayor opposed) 

Alderman Little requested that the City Manager 
investigate the feasibility of City Departments 
paying the full $25 per copy cost of any 1979 
Directory of Services purchased from the Greater 
Vancouver Information and Referral Services. 
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j) Crisis Intervention & Suicide 

Prevention Centre for Greater Vancouver 

Mr. John Jessiman spoke to his letter of April 6, 197 9, 
which was previously circulated to Council Members, and requested 
that Council rescind its March 6, 197 9 motion that the 197 9 grant 
be the final grant from the City to the Crisis Intervention and 
Suicide Prevention Centre for Greater Vancouver. He requested 
leaving until next year the assessment of any grant application 
from the Crisis Centre in 1980. 

MOVED by Aid. Marzari 

THAT the March 6, 1979 motion, in which Council specified 
the 1979 grant be the final grant from the City to the Crisis 
Intervention and Suicide Prevention Centre for Greater Vancouver, 
be rescinded. 

- CARRIED BY THE 
(Aid. Bellamy and Puil opposed) REQUIRED MAJORITY 


RISE FROM COMMITTEE OF THE WHOLE 

MOVED by Aid. Bellamy 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bellamy 
SECONDED by Aid. Ford 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


MOTIONS 


A. Construction of Pavement and Curb - 
West Side of Nanaimo Street from 
lane south of Mcinnering Avenue to 
lane south of 33rd Avenue. 


MOVED by Aid. Marzari 
SECONDED by Aid. Little 

THAT WHEREAS the Council of the City of Vancouver is desirous 
of constructing pavement and curb on the west side of Nanaimo 
Street from the lane south of Mannering Avenue to the lane south 
of 33rd Avenue; 

AND WHEREAS it is hereby declared that it is necessary in 
the public interest that the said pavement and curb be constructed 
on the said portion of Nanaimo Street; 

AND WHEREAS the Council deems that the said pavement and curb 
will specially benefit the real property fronting or abutting on 
the said portion of Nanaimo Street; 

AND WHEREAS the Council may be authority contained in Section 
506 of the Vancouver Charter by resolution passed by two-thirds 
of all its members, undertake and carry out the construction of 
the said pavement and curb and assess the cost thereof against 
the real property so deemed to be specially benefited as a local 
improvement ; 


Cont'd 
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xMOTIONS (cont'd) 

2 . Schedule of Meetings for 1971 

MOVED by Aid. Bird, 
SECONDED by Aid. Sweeney, 

THAT the following proposed schedule of meetings for the 
balance of the year 1971 be adopted: 


13 


MONTH 
January 


February 


March 


Apri 1 


May 


June 


July 


August 


September 


October 


November 


December 


DAY (Tuesday) 
19 
26 

(Meetings were held on January 6th 

2 
9 
16 
23 

2 
9 
16 
23 
30 

6 

(skip 13) 
20 
27 

4 
11 
18 

(skip 25) 

1 
8 
15 
22 
29 

6 
13 
20 
27 

3 
10 
17 
24 
31 

(skip 7) 
14 
21 
28 

5 

(skip 12) 
19 
26 

2 
9 
16 
23 
30 

7 
14 
21 

(skip 28) 


TIME 
9:30 A.M. 

It 

& 12th, 1971) 


- CARRIED 
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MOTIONS (Cont'd) 

Construction of Pavement and Curb - 
West Side of Nanaimo Street from 
lane south of Mannering Avenue to 
lane south of 33rd Avenue. (Cont'd ) 

NOW THEREFORE BE IT RESOLVED that a pavement and curb, 
together with all other necessary and incidental work in connection 
therewith, be constructed on the west side of Nanaimo Street from 
the lane south of Mannering Avenue to the lane south of 33rd Avenue; 

AND BE IT FURTHER RESOLVED that the cost of the construction 
of the said pavement and curb and all other necessary and incidental 
work in connection therewith be assessed against the real property 
fronting and abutting thereon as a local improvement upon the 
basis provided in By-law No. 3614, being the Local Improvement 
Procedure By-law, subject however to the limitation prescribed in 
the Vancouver Charter aforesaid; 

AND BE IT FURTHER RESOLVED that the proportion of the cost 
of the construction of the said pavement and curb and all other 
necessary and incidental work in connection therewith to be borne 
by the City pursuant to the Local Improvement Procedure By-law 
and the Vancouver Charter aforesaid, be assumed by the City and be 
paid out of the general revenue of the City or out of the Capital 
funds raised by the issue of debentures upon the general revenue of 
the City. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY . 


B. Allocation of Lands for Lane purposes 

MOVED by Aid. Marzari 
SECONDED by Aid. Little 

THAT WHEREAS the registered owner has conveyed to the 
Vancouver for lane purposes land in the City of Vancouver, 
of British Columbia, more particularly known and described 
follows : 

the South 2 feet of each of Lots 1 and 2, except the 
North 7 feet of each of said Lots, now road. Block 
246, District Lot 526, Plan 590. The same as shown 
outlined red on plan prepared by Noel E. Peters, B.C.L.S., 
dated January 17th 1979, and marginally numbered LF 8957, 
a print of which is annexed hereto. 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

THEREFORE BE IT RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes and declared to form and to constitue portion of 
a lane. 

- CARRIED UNANIMOUSLY 


City of 
Province 
as 
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MOTIONS (Cont'd) 


C. Expropriation of Land 
(4395 Nanaimo Street) 

MOVED by Aid. Marzari 
SECONDED by Aid. Little 

THAT WHEREAS the City of Vancouver desires to acquire a 
portion of land more particularly described as 

Lot 12 except the West 20 feet; now lane, of 5, 
Blocks "B" and 10, D.L. 393, Plan 1388 

pursuant to its powers under Section 190 of the "Vancouver 
Charter". Statutes of British Columbia 1953, Chapter 55, and 
amendments thereto; 

AND WHEREAS the City of Vancouver has failed to come to 
an agreement with the owners of the real property aforesaid as 
to the terms of acquisition thereof; 

THEREFORE BE IT RESOLVED THAT SO much of the real property 
aforesaid as is outlined in red on the sketch plan annexed hereto 
and the same is hereby expropriated by the City of Vancouver. 

- CARRIED UNANIMOUSLY 


1 . Procedure By-law Amendment 

MOVED by Aid. Little 
SECONDED by Aid. Bellamy 

THAT consideration' of the motion on this matter, submitted 
at the Council meeting on April 3, 1979, be further deferred for 
two weeks. 

- CARRIED 

(Aid. Marzari and Rankin opposed) 


2 . Filling of Vacancies 

MOVED by Aid. Little 
SECONDED by Aid. Gerard 

THAT vacancies occurring in regular staff positions not 
be filled automatically by Department Heads but first be 
reviewed for report to the City Manager to: 

(a) justify the continuing need; 

(b) consider whether some organizational change is 
indicated ; 

the Manager to take appropriate action thereafter. 

- CARRIED 

(Aid. Ford, Harcourt, Marzari and Rankin opposed) 


Regular Council, April 10, 1979 


6S8 

. 20 


ENQUIRIES & OTHER MATTERS 


Changes to the National Housing 
Act re Hotels 


Alderman Rankin referred to a memo he had received 

from Dr. Ann McAfee, Housing Planner, 
advising that the National Housing 
Act has been amended to explicitly 
exclude "hotels" from assistance 
under the Act. Therefore, according 
to CMHC staff, if this amendment is 
interpreted broadly it might now 
exclude assistance to downtown 
residential hotels. Dr. McAfee 
suggested that Council make 
representation to Ottawa to ensure 
that residential hotels are not 
excluded from assistance under the 
Act and that this comment might be 
appropriate to accompany the recommend- 
ations from the first quarterly report 
on downtown hotels and rooming houses. 
Members of Council requested that the 
memorandum referred to be circulated 
to them for consideration and the Mayor 
requested the Clerk to do so. 


* * * * * 


The Council adjourned at 9:25 p.m. 


* * * * * 


The foregoing are Minutes of the Regular 
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MANAGER'S REPORT 


DATE April 4, 1979 


TO: 


VANCOUVER CITY COUNCIL 


SUBJECT : 


Highland Restaurant, 2780 Kingsway 


CLASSIFICATION: 


RECOMMENDATION 


The Director of Legal Services reports as follows: 

"The lack of three required off-street parking spaces at these 
premises is a subject which has plagued Council for a consider- 
able period of time. The facts are that the development on 
the site as approved by the City, does not allow for sufficient 
open space to provide total parking on the site. The owner 
had an informal arrangement with the next door owner, but his 
refusal to allow the area to be paved frustrated its use for 
parking in conjunction with the restaurant. 

The lane access to the rear of the site is a dead end lane 
which terminates at the easterly boundary extension of the site. 
To the south there is a single family dwelling which abuts the 
lane on its entire length. 

The lane serving the easterly section of the block is offset 
from the northerly lane, hence the two can never be joined 
without some land acquisition. 

Several solutions have been explored without any success, 
except for one proposal. This proposal envisages a dedication, 
for lane purposes, of about 25 feet at the rear of the site which 
abuts the lane. Until such time as the Engineer requires this 
piece to eventually link the two lanes, it could be made the 
subject of an agreement with the owners of the restaurant to 
allow it to be used for the off-street parking deficiency. 
It would be among the conditions laid down that paving, screen- 
ing and utility pole removal shall all be for the account of 
the restaurant owners, and be to the satisfaction of the City 
Engineer . 

It is therefore RECOMMENDED that this dedication be accepted, 
and that an agreement satisfactory to the Director of Legal 
Services be entered into with the owners of the restaurant 
respecting its intended use for off-street parking. 

A sketch map of the area is attached. " 


THE CITY MANAGER RECOMMENDS the foregoing recommendation of the Director 
of Legal Services be approved. 


fOR COUNCIL ACTION SEE PAGE(S). 
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« 


WORKS & UTILITY MATTERS 

CONSIDERATION 

1. Local Improvement Project - Correction of Error 

(Pavement & Curbs, Nanaimo St., 29th - 34th Aves. 452/01) 

The City Engineer and Director of Finance report as follows: 

"It has been discovered that two properties have been omitted from the Special 
Assessment Roll for this project. 

The project was advanced on the Initiative, came before a Court of Revision on 
December 7, 1978 and was undertaken by Council on February 20, 1979. Had the 
error been known in December, the Court of Revision could have added the two 
properties to the roll. There is no means of adding them to that roll now but 
a means of attaining the same end is set out in alternative 'B' below. 

Two residential flankages are involved. The estimated share of these two owners 
is $714.15. Since their properties were not on the roll, they received no notice 
of the project and had no opportunity to file objections. (Two additional 
objections, however, would not have altered the status of the project). 

ALTERNATIVES 

A. The matter could be allowed to rest. The City would bear the additional 
$715.00. The more significant point, perhaps, is that these two owners 
would be treated differently from their neighbours. 

B. To avoid that inequity. Council could: 

1. reduce the current project (452/01) in scope by deleting the 
section adjoining these two lots - the west side of Nanaimo Street 
from the lane south of Mannering Avenue to the lane south of 33rd 
Avenue; and 

2. undertake a new project on Special Grounds to pave and curb that section. 
(This would require eight affirmative votes on the formal resolution 
which has been drawn.)" 


The City Manager submits for CONSIDERATION the choice between A and B ab 


RECOMMENDATION 

2. Flat Rates for Property Owners' Share of 
Completed Local Improvement Projects 

The City Engineer reports as follows: 

"clause 51B of the Local Improvement Procedure By-law provides that, by resolution. 
Council may establish a flat rate per foot frontage with respect to any two or more 
projects or a like nature, based on the average cost per foot frontage of such projects, 
as estimated by Council. 

For the Local Improvement projects completed in 1978, flat rates have been derived 
from contract costs and the costs of work done by City forces, together with other 
general expenses and an allowance for interest over the construction period. 

These flat rates have been developed in accordance with the provisions of the Vancouver 
Charter and the Local Improvement Procedure By-law; they are within, or do not exceed 
by more than the allowable 10%, the estimated rates approved by Council in the 
respective Second Step reports for each Court of Revision. 

The applicable rates are shown on the 'List of Projects Completed in 1978' on file 
in the City Clerk's office. 


• • • • /2 
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Clause No. 2 cont'd ; 

Reduction in Scope 

Certain local improvement projects undertaken by Council cannot be completed, as 
advanced. To allow the parts which have been done to be placed on the Tax Roll, 
the following must formally be reduced in scope by Council. 

Projects for Lane Lighting (Recommendation A & B) . Since there are no 
suitable utility poles on which to mount our lights, both should be 
shortened. These projects came before a Court of Revision on 
November 24, 1977. 

Projects for Street Lighting (Recommendation C & D) . These should be 
shortened because the streets are not fully opened and it was therefore 
not reasonable to install lights for the full length of the dedicated 
streets. These projects came before a Court of Revision on 
November 24, 1977. 

Project for Lane Pavement (Recommendation E) . This project should be 
shortened because the lane does not go through to Crown Street. 

I therefore recommend: 

(a) That Item 49 of Schedule 445, Lane Lighting in the lane north of Kingsway, 
from Stamford Street to the lane east of Tyne Street, be reduced in scope 
so as to extend from Stamford Street to Tyne Street. 

(b) That Item 72 of Schedule 445, Lane Lighting in the lane south of 12th Avenue, 
from Heather Street to the lane west of Cambie Street, and the lane west of 
Cambie Street, from the lane south of 12th Avenue to 13th Avenue be reduced 
in scope by eliminating the portion, lane west of Cambie Street from the 
lane south of 12th Avenue to 13th Avenue. 

(c) That Item 5, Schedule 445, Street Lighting on Kent Avenue North, from a 
dead-end approximately 1350 feet west of Jellicoe Street to Jellicoe Street 
be reduced in scope so as to extend from a point approximately 1084 feet 
west of Jellicoe Street to Jellicoe Street. 

(d) That Item 7, Schedule 445, Street Lighting on Kent Avenue South, from a 
dead-end approximately 1336 feet west of Jellicoe Street to Jellicoe Street 
be reduced in scope so as to extend from a point approximately 1025 feet 
west of Jellicoe Street to Jellicoe Street. 

(e) That Item 186, Schedule 447, Lane P.ivement on the lane south of 11th Avenue, 
from Camosun Street to Crown Street be reduced in scope so as to extend only 
from Camosun Street to a point 18 feet west of Crown Street. 

(f) That the flat rates shown on the 'List of Projects Completed in 1978' on file 
in the City Clerk's office be approved.' 

The City Manager RECOMMENDS that the foregoing recommendations of the City Engineer 
be approved . 


3 . Tender No. 791 - Street Pavements and Curbs 
The City Engineer reports as follows: 

"Tenders for the above were opened on March 19, 1979 and referred to the City 
Engineer for tabulation and report to the City Manager. 

All tenders have been checked and are in order, with the exception of a minor matter 
respecting the low bidder's bid bond. The bids are unit prices based on quantity 
estimates supplied by the Engineering Department, therefore, the total final costs 
of this contract may vary according to actual quantities measured during construction. 
Tabulations of total amounts bid are as follows: 
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TENDERERS 


AMOUNT BID 

S.L. PAVING LTD., COQUITLAM 

$ 

496,842.00 

Jack Cewe Ltd., Coquitlam 

$ 

537,229,75 

Imperial Paving Ltd., Burnaby 

$ 

551,438.00 

Standard General Construction, Richmond 

$ 

557,624.00 

B.A. Blacktop Ltd., North Vancouver 

$ 

559,151.85 

Winvan Paving Ltd . , Burnaby 

$ 

566,804.65 

Columbia Bitulithic Ltd., Vancouver 

$ 

581,142.75 


The awards of these paving contracts are normally routine, however^ in recommending 
the low bidder in this case the Engineering Department feels certain matters sTioula 
be brought to the attention of City Council. 

In nearly all of the past paving contracts throughout the City's history there has 
been good cooperation between the City's representatives and the contractors' work 
forces. This cooperation is deemed to be essential during the conduct of a contract 
so that the affected property owners arc not inconvenienced more than is absolutely 
necessary. 

Difficulties have been experienced with the low bid company in the past year, and 
in particular with one of the principals of the company, extending over a period of 
several years. The contract with this company in 1978 for lane paving was difficult 
to administer because of delays experienced in having them complete the work. An 
inordinate amount of staff time was required to administer that contract and memy 
unsubstantiated claims were made by the contractor for extra payments. 

However, changes have now been made in the General Conditions of the Streets Contract, 
which should hopefully eliminate or minimize these problems. These matters have 
been discussed with the low bidder, and it is felt that with some extra attention 
they can be overcome. If, however, the situation becomes intolerable, cancellation 
of the contract will be cpnsidered, with the remainder of the work then awarded to 
the second 16west bidder. A system of pre-qualifying bidders may also have to be 
considered in future. 

Having brought the above concerns to the attention of Council, and noting that 
there is 8% difference (approximately $40,000) between the low bid and the second 
bid. 

The City Engineer reconunends that: 


(a) Contract No. 791 be awarded to the low bidder, 

S.L. PAVING LTD. 

P.O. Box 1158 

901 C Lougheed Highway 

Coquitlam, B. C. 

V3J 6Z9 

for the amount bid, namely, $496,842.00 


Cb) A contract satisfactory to the Director of Legal Services be entered 
into. 


Cc) The bid bonds of the unsuccessful tenderers be returned." 


The City Manager RECOMMENDS that the al)ove recommendations of the City Enji i iioer 
be approved. 

/4 
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4. Closure of Portion of the Lane South of Pender Street 
between Columbia Street and Pender-Keef er Diversion 

The City Engineer reports as follows: 

"On January 23, 1979, Council approved the closure of a portion of the lane south 
of Pender Street between Columbia Street and Pender-Keef er Diversion. 

Minor design changes in the proposed Chinese Cultural Centre now require that an 
additional one foot of lane be closed. 

I recommend that the portion of lane shown hatched on the attached sketch marginally 
numbered LF 9035 be closed, stopped up and title taken thereto, subject to the 
following conditions: 

(a) A new lane turn-around to be dedicated as shown shaded on the attached sketch. 

(b) The closed lane to be consolidated with abutting City-owned lands. 

(c) The Chinese Cultural Centre to bear the cost of relocating utilities. 

(d) The Chinese Cultural Centre to bear the cost of work necessary to close 
the lane and construct a new lane turn-around to the satisfaction of 
the City Engineer. 

(e) Any agreements to be to the satisfaction of City Engineer and Director of 
Legal Services." 

The City Manager RECOMMENDS that the foregoing recommendation of the City Engineer 
be approved. 

5. Closure of Lane East of Eraser Street from 18th Avenue 
to the Lane South of 18th Avenue and the Lane South of 

18th Avenue from Lane East of Eraser Street to 99 feet East; 
Abutting Lots 1-1, Block 67, District Lot 301, Plan 187 

The City Engineer reports as follows: 

"An application from the Glad Tidings Temple for a lane relocation to permit planned 
expansion to their church has been held in abeyance pending resolution of development 
permit concerns. On January 9, 1979, Council indicated they had no objection to the 
proposed expansion of the Glad Tidings Temple and the Board of Variance gave its 
approval March 7, 1979 to the matters of height and front yard relaxations. It is 
now appropriate to deal with the lane relocation. 

It is proposed to close the lane in the westerly portion of the block and dedicate 
a new lane outlet to 18th Avenue along the east side of Lot 8, Block 67, District 
Lot 301. Lot 17, situated immediately south of Lot 8, remains in private ownership; 
however, the Glad Tidings Temple has plans to acquire this lot and have agreed to 
dedicate a lane outlet to 19th Avenue as soon as they acquire Lot 17. 

The south 7 feet of Lots 18 and 19 was established for road when it was planned to 
widen 19th Avenue to 80 feet. Present planning is for 19th Avenue to remain 66 feet 
in width. Therefore, the 7-foot widening strips are not required for road. 

I recommend that all those portions of lane and road shown hatched on the attached 
sketch marginally numbered LF8975 be closed, stopped up and conveyed to the 
abutting owner subject to the following conditions: 

(a) The applicant to pay $10 560 for the area of closed lane and road in excess 
of the area of lane dedicated; in accordance with the recommendation of the 
Supervisor of Properties. 

(b) The portions of closed lane and closed road to be consolidated with the 
abutting lands. 

(c) The portion of Lot 8, Block 67, District Lot 301, shown shaded on the 
attached sketch to be dedicated for lane. 

(d) The applicant to pay for relocation of utilities or provide easements to 
contain thi'in. 
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Clause No. 5 cont'd ; 

(e) The applicant to pay for work necessary to physically close lane and construct 
new lane outlet. 

(f) The applicant to provide and register the required subdivision plan." 

The City Manager RECOMMENDS that the foregoing recommendation of the City Engineer 
be approved. 

6 . Local Improvements on the "Initiative Principle" 

The City Engineer reports as follows: 
" First Step 

As required by the Local Improvement Procedure By-Law projects for: 

Pavement and Curbs, Higher Zones 
Pavement and Curbs, Slocan Street 
Pavements and Curbs, Mt. Pleasant NIP 
Pavements and Curbs, Kitsilano Point 
Lane Pavements, Higher Zoned 

as shown on the attached schedule dated March 30, 1979 (on file in the City Clerk's 
office), are advanced to Council on the 'Initiative Principle.' 

Street Pavement & Curbs - Higher Zoned 

In general projects selected are streets with high maintenance costs in areas 
zoned multiple dwelling or commercial; petitions for these areas are seldom 
circulated because of the difficulties in obtaining the signatures of registered 
property owners. 

Slocan Street - 28th to 29th Avenues 

Reconstruction of the intersection at Slocan Street and 29th Avenue is required 
to increase the design speed for this arterial. The portion from 28th to 29th 
Avenues is included to provide continuity with the intersection. 

Residential property owners on this arterial qualify for a 25% reduction to the 
normal property owners' share. 

Mt. Pleasant (NIP) 

Council on February 22, 1977, approved arrangements whereby pavement and curbs in 
the Mt. Pleasant Area would be subsidized from NIP funds. These are the last of 
the previous group for which advancement 'on the initiative' was delayed because 
of zoning uncertainties. 

Kitsilano Point 

In August, 1975, Council approved a proposal (arising from the Local Area Planning 
process) that paving and curbing of the streets on Kitsilano Point be advanced 
'on the initiative. ' 

Lane Pavements - Higher Zoned 

Lanes are chosen on the basis of high maintenance costs and in some instances at 
the request of residents. 

Capital Funds 

Funds for the City's share of these projects are available as follows: 

Pavement and Curbs, Higher Zoned 
Pavement and Curbs, Kitsilano Point 
Lane Pavement, Higher Zoned 
Pavement and Curb - Mt. Pleasant NIP 

from capi I il budgets .ilready approved 
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Pavement and Curbs, Slocan Street 

The Standing Committee on Finance and Administration placed this item in Priority 3 
of the 1979 Supplementary Capital Budget. 

Advancing Slocan Street to the Court of Revision does not commit Council to 

approval of the 1979 Supplementary Capital funding but indicates a strong expectation 

of such approval." 


Second Step 

The Director of Finance submits the following report on the financial arrangements. 

"In accordance with the provisions of the Local Improvement Procedure By-law, I 
am submitting the City Engineer's report dated March 30, 1979. 

The estimated total cost of these improvements is $1 360 450 and the City's share 
of the cost is $652 166 (including the NIP contributions). 

I have to report that the necessary financial arrangements can be made to carry out 
this work; Slocan Street is subject to approval of the 1979 Supplementary Capital 
Budget item for this street." 

The City Manager has decided that it is desirable to undertake the projects referred 
to and RECOMMENDS that: 

(a) The report of the City Engineer and Director of Finance be adopted together 
with the details of the Second Step report on file in the City Clerk's office. 

(b) Slocan Street between 28th & 29th Avenues be designated as a "thoroughfare" 
for the purpose of Part I of the Local Improvement Procedure By-law and that 
$1465 for the 25% reduction to the property owners' share be allocated from 
the year 1979 - Provincial Revenue Sharing. 

(c) The reduction of the property owners' rates on the Neighbourhood Improvement 
Projects (pursuant to Section 5, Subsection (15) of the Local Improvement 
Procedure By-law) for Mt. Pleasant be: 

Residential Property 25% 
Multiple Dwelling & Local Commercial Property 12% 
Commercial and Industrial Property 10% 

(d) The Court of Revision for the projects listed in the attached schedule dated 
March 30, 1979, be held at 7:30 p.m., Thursday, June 14, 1979. 


7. Local Improvement - Special Relief 

The Director of Finance reports a:; follows! 

"A Local Improvement project for Pavement and Curbs on 29 Avenue from Earles 
to Manor was constructed in 1978 and the property-owners annual charges 
will go on the Tax Roll in 1979. 

One owner, on receiving her notice and comparing with her neighbour, has 
questioned the difference in charge. The neighbour's property is double- 
fronting, running through to Wellington Avenue, and so received 50?5 relief. 
The property in question is oddly-shaped and has a small frontage on Welling- 
ton, (See sketch). Had the matter b(;en raised when the project was advanced, 
some adjustment would probably have b ;en made. Based on the concept of the 
lot being 'partially double-fronting' a reduction from i+8 feet to 43»90 
feet for the 29th Avenue project woulcJ have been appropriate. This would 
have reduced its total share from $36?. 88 to $331.88 and annual payment 
from $51.23 to $46,91. 

One of the functions of the Court of !■ ^vision is to deal with matters sucn 
as this, but it was not raised at tha^ time. The only way to give relie' 
now is under Section 67 of the Local -nprovement Procedure By-law, 
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MOTIONS (cont'd) 

3, Closing of Roads: Shaughnessy Golf Course 
North of 37th Avenue, West of Oak Street 

MOVED by Aid. Bird, 
SECONDED by Aid. Sweeney, 

(a) THAT WHEREAS by section 289 of the "Vancouver Charter", 
Chapter 55 of the Statutes of British Columbia, 1953, and 
amendments thereto, the real property comprised in every street, 
as defined in section 2 of the Charter, in the City is absolutely 
vested in fee-simple in the City subject only to section 291A of 
the "Vancouver Charter" and to any right therein which the person 
who laid out or dedicated such street may have expressly reserved; 

(b) AND WHEREAS, by the deposit of a subdivision plan in the 
Vancouver Land Registry Office under number 11764, certain land 
was dedicated as streets within the meaning of the said section 2 
of the "Vancouver Charter" by The Royal Trust Company; 

(c) AND WHEREAS The Royal Trust Company did not expressly 
reserve any right in and to the said streets dedicated by the 
deposit of the said plan 11764; 

(d) AND WHEREAS The Royal Trust Company was the registered 
owner of all and singular those certain parcels or tracts of land 
and premises situate, lying and being in the City of Vancouver 

in the Province of British Columbia and being more particularly 
known and described as 

FIRST: Lots 1 to 6 inclusive Block 900; 

SECONDLY: Block 899 Plan 11764; and 

THIRDLY: Block 902 as shown on a plan prepared by 

David P, Johansen, B.C.L.S,, attested 
to on December 16, 1970, and marginally 
numbered 1332-12, a print of which is 
attached hereto; 

ALL OF District Lot 526, Group 1, New Westminster District; 

(e) AND WHEREAS all and singular that certain parcel or tract 
of land and premises situate, lying and being in the City of 
Vancouver in the Province of British Columbia and being more 
particularly known and described as: 

Portion of District Lot 526 (Point Grey Reservoir) as 
shown coloured red on Reference Plan 1306 

is presently registered in the name of The Municipality of Point 
Grey, and, by virtue of the "Greater Vancouver Act', S.B.C. 1928, 
Chapter 17, and amendments thereto, is vested in the City of 
Vancouver ; 

(f) AND WHEREAS The Royal Trust Company has conveyed the lands 
described in paragraph (d) hereof to the City of Vancouver; 

(g) AND WHEREAS written consent has been received from The 
Royal Trust Company for the closing and stopping up of the said 
streets dedicated by the deposit of the said plan number 11764 
and to the City of Vancouver obtaining title thereto; 


cont 'd . 
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Clause No. 7 cont'd ; 

I recommend that, with respect to a local improvement project for pavement 
and curbs on 29th Avenue {Uk2/Y)) the property identified as Lot 3 Block 
131 DL 36 & 51 PUI 8145, Co-ordinate 441/710/282/24, be declared to be in- 
equitably dealt with in not having been given an allowance for its second 
frontage and that its special assessment be reduced from $362,88 to $331»88," 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Director of Finance be approved. 


fOR COUNCIL ACTION SEE PAGE(S} 
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(BUILDING: A-4 - 1) 


BUILDING AND PLANNING MATTERS 


RECOMMENDATION 

1. Riley Park N.I. P. - Six Month Progress Report #3 
The Director of Planning reports as follows: 
"I. INTRODUCTION: 

On 26 July, 1977, City Council approved the Riley Park N.I. P. Concept 
Plan which includes funding allocations for N.I. P. projects, other 
proposed planning studies and actions as well as various citizens' 
initiatives to improve the Riley Park Community. The purpose of 
this report is to describe progress made to date on implementation 
of this Concept Plan. 

It is required by C.M.H.C. that N.I. P. progress reports be prepared 
at six-month intervals. Implementation for Riley Park N.I. P. is 
scheduled for up to six six-month intervals between August, 1977 and 
June, 1980 for which Administration funding is appropriated. This 
report summarizes all work through the third work interval and to mid- 
March, 1979. 


II. PROGRESS ON PROJECTS: 


Attached as Appendix I to this report is a summary outline of the 
status of all works by the staff and the Riley Park Citizens' N.I. P. 
Planning Committee for the improvement of Riley Park. This summary 
provides an overview for Council of the amounts allocated and appro- 
priated to date for each N.I. P. project, the time interval in which 
report to Council on each item is scheduled and additional notes to 
provide an indication of the extent of work to date on each project. 

Program activity during this six-month interval has centred on: 

- continued implementation of visible projects; 

- conceptual development and achievement of approval s-in- 
principle of participating parties on complex projects 
and projects representing major N.I. P. investment; 

- continued analysis and advisement on local planning 
issues; and 

- consolidation of citizen organization so that services can 
be provided on a voluntary basis independently in the 
community. 

Visible projects such as parks improvements and the Main Street Beauti- 
fi cation are nearing completion. The Riley Park Recreation Complex 
additions are under construction. Council has approved the concept 
for the Neighbourhood House and Youth Centre, operations funding for 
these facilities from multiple sources is committed and detailed imple- 
mentation (site search, building renovation, etc.) is now underway. 
Conceptual work on the proposed Storefront Library is complete and 
will be considered by Council shortly. Community Vans have now 
been approved by Council for purchase. 

Staff and citizens have advised Council as well as Civic boards, 
departments and other agencies on issues of significance to the 
community. The proposed Heroin Addiction Assessment Centre on 
Main Street, the expansion of the Glad Tidings Temple and the pro- 
posed closure of 23rd Avenue near Tupper School are instances where 
community opinions have been articulated as an input into government 
decisions. The economic vitality of Main Street and Fraser Street 
commercial districts has been focussed on especially through super- 
vision of the Main Street Small Business Centre sponsored by Canada 
Works and the City. 
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Volunteer service organizations in Riley Park are now fully operational 
and are being effective at using community resources to combat community 
problems. The Main Street Merchants Association and the Little Mountain 
Neighbourhood House Society, both spinoffs of N.I. P., are now playing 
high-profile roles in the community. Initiatives of existing organiza- 
tions have also increased and joint, cooperative efforts are emerging 
as the major means of tackling local problems. Community leadership 
and organizational skills are growing. 

In the upcoming work interval, the majority of major N.I. P. projects 
will be completed. The next group of N.I. P. projects will be identified 
in an update of the Neighbourhood Improvement Concept Plan and implemen- 
tation of these projects will begin. Planned land use studies will be 
completed including the housing policy analysis, commercial zoning 
analysis and the parking study. Advisement will continue on emerging 
local issues. 

II. FUNDING COMMITMENTS: 

In the first progress report (February, 1978) it was reported that 
$118,290.00 in N.I. P. project funds had been committed. Some 
$586,000.00 was committed by the second progress report (July, 1978). 
As of this third progress report, some $972,000.00 in project funding 
has been committed. This investment has drawn additional investment 
to Riley Park including some $165,000.00 in new social -lei sure services 
funding over the last two years (primarily through the Neighbourhood 
House Society) and approximately $475,000.00 in capital funds from 
various sources to match N.I. P. allocations. Various agencies have 
also committed staff or are agreeable to committing staff to reinforce 
the self-help efforts of local people. 

IV. OBSERVATIONS ON IMPACTS TO DATE: 

The community planning activity by the City through N.I. P. continues 
to have a positive impact on the revival of the physical and social 
environment of Riley Park. Longstanding physical problems and 
inadequacies are being resolved in parks and schools as well as on 
streets and other public spaces. There is evidence, although still 
scattered, that the commercial vitality of the area is improving. 
A wave of new social initiatives is underway and volunteerism by 
local residents is on the increase. The ability and propensity for 
local organizations to cooperate in problem solving is expanding 
as contacts are made and experience is gained. Finally, there is 
evidence that the attitude of Riley Parkers about the future and 
possibilities of their neighbourhood is changing with positive 
expectations coming to the fore. 

Implementation of Riley Park N.I. P. spending and neighbourhood improve- 
ment is essentially occurring on schedule. 

V. RECOMMENDATION: 

The Director of Planning recommends: 

THAT City Council submit this Riley Park N.I. P. Six Month 
Progress Report #3 to the Federal and Provincial Governments 
for information." 


The City Manager RECOMMENDS that the recommendation of the Director of Planning 
be approved. 
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2. Strata Title Application - 1960 Creelman Avenue 
and 1303 Walnut Street 


The Director of Planning reports as follows: 

"An application has been received from Richard H. Watts, on behalf of 
the owners of 1960 Creelman Avenue and 1303 Walnut Street (Lot 16, 
Block 176, D.L. 526, Plan 2301) to convert the existing semi-detached 
two-family dwelling to Strata Title Ownership. 
SITE DESCRIPTION 

The site is zoned RT-2A Two-Family Dwelling District and a two-family dwelling 

is an outright approval use on a site with a minimum area of 306.580 

(3,300 sq. ft.). The site in this instance has a frontage of 10.058 m (33ft.) 

on Walnut Street, with a depth of 30.632 m (100.5 ft.) along Creelman Avenue to 

a 4.877 m (16 ft.) lane. The existing two storey semi-detached two-family 

dwelling was approved under Development Permit 78013 on July 13, 1977. 

(See Appendix 'A' for the site plan). 

APPLICANT'S SUBMISSION 

The applicant has submitted the following information: 

1. Application form signed by the owners of the property, Mr. John Brian Hughes 
and Mr. Richard Bruce Warburton (See Attached as Appendix 'B'); 

2. Letter of consent signed by the tenant of 1303 Walnut Street, Mr. John Harrison; 

3. Letter of consent signed by the tenant of 1960 Creelman Avenue, Mr. David 
Christie; 

4. Letter from Werner Forster, Architects, confirming the quality of the building 
(See attached as Appendix 'C'); 

5. Copy of the Strata Plan. 
BACKGROUND 

The owners propose to strata the property in order to secure permanent financing 
for the property. They have no intention at the present time of selling the 
units to the present occupants or any other party, or occupying the units themselves. 
Mr. Harrison, the tenant of 1303 Walnut Street, presently holds a written lease 
which expires on April 30, 1979. Mr. Christie, the tenant of 1960 Creelman 
Avenue is on a month to month lease. 

DIRECTOR OF SOCIAL PLANNING 

In a memorandum dated March 2, 1979, the Director of Social Planning made the 
following comment: 

'I have no objection to this application for strata title ownership.' 

DIRECTOR OF PERMITS AND LICENCES 

The Director of Permits and Licences, in a memorandum dated March 21, 1979, made 
the following report: 

'The building in question substantially complies with the Electrical 
By-law, Plumbing By-law and the Gas Fitting By-law. 

In order to comply with the Building By-law, it will be necessary to: 

1. Replace missing handrails to the upstairs at 1303 Walnut; and 

2. Install smoke alarms throughout the building in accordance with 
Subsection 9.10,19 of the Vancouver Building By-law.' 
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RECOMMENDATION 

The Director of Planning with the concurrence the Director of Permits and 
Licences and the Director of Social Planning recommend: 

THAT this apolication be aoproved, thereby permitting the conversion of 
the premises at 1960 Creel man Avenue and 1303 Walnut Street (Lot 16, 
Blk. 176, D.L. 526, Plan 2301) to Strata Title Ownership consisting of two 
strata lots, subject to the following condition: 

That a Certificate of Approval (Form No. 10) shall not be issued 
by the Approving Officer until this building substantially complies 
with the applicable City By-laws to the satisfaction of the City 
Building Inspector at no cost to the City." 


The City Manager RECOMMENDS that the foregoing recommendation of the Director 
of Planning be approved. 


3. Rezoning Application - 1724 East 10th Avenue 
(between Commercial and Victoria) 


The Director of Planning reports as follows: 

"An application has been received from Mr. H.L. Yung on behalf of 
Willa Investments, requesting an amendment to the Zoning and 
Development By-Law No. 3575, whereby the property described as 
1724 East 10th Avenue (Lot 37, Subdivision of "A" and "B", Block 
162, D.L. 264A, Group 1, Plans 222 and 1771) be rezoned from RT-2 
Two-family Dwelling District to C-2 Commercial District for the 
purpose of: 

'consolidating the above mentioned lot with the adjacent 
4 lots (Lots A-D of 35-36 of A and B, D.L. 264A, Block 
162, otherwise known as 2606 Commercial Drive) in order 
to construct a commercial building.' 

The applicant further states 'the subject lot is flanked by these 
four commercial lots to the west, a CD-I development (a medical 
building) to the east, more commercial development to the north 
across from 10th Avenue and a duplex lot to the south which is 
presently used for parking. The four lots to the west are zoned 
C-2 and improved by a two storey building now occupied by a 
building supplies store. The subject lot is being used in 
conjunction with the building supply business. It is now a place 
where sand, gravel, bricks, concrete blocks, etc., are stored 
and sold. Parking for the store is available in a lot across 
from the lane (Lot 4 of C and D, D.L. 264A, Block 162, Plan 1059) 
zoned RT-2 but approved for parking purposes. The proposed 
building will cover most of the four lots where the existing 
building is situated and part of the subject lot fronting 10th 
Avenue while the remaining parts and Lot 4 will be reserved 
for parking. The new building will be a single storey building 
and depending on future tenancies, it will be used as 
retail stores or offices.' 

Site Description 

The site is located on the south side of East 10th Avenue, 28.35 m (93 feet) 
east of Commercial Drive. The site has a frontage of 15.24 m (50 feet) along 
East 10th Avenue and a depth of 38.71 m (127 feet) to 3.048 m (10 feet) lane 
at the rear resulting in a total site area of 589.934 m" (6350 square feet). 
(See Appendix A map). 
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The site is zoned RT-2 Two-family Dwelling District and lies between four 
adjoining C-2 zoned properties to the west fronting onto Commercial Drive 
and a large parcel of property to the east zoned CD-I and developed with 
a five storey medical office building. To the southwest of the site, across 
the lane, to a depth of 28.042 m (92 feet) from Commercial Drive are zoned C-2 
Commercial District. The remaining lands in the block on the north side 
of East nth Avenue are zoned RT-2 Two-family Dwelling District. The majority 
of the block to the north of the site across East 10th Avenue is zoned C-2 
Commercial District and is principally developed with a supermarket and 
associated off-street parking. (See Appendix B map). 

Background 

The site is presently vacant, having previously been used for off-street 
parking to serve the adjacent lumber and building supplies business on 
the four adjoining lots to the west. The lumber and building supplies 
outlet has recently vacated these premises and they remain vacant. No 
development permit has been issued for this use as it has been in existence 
since prior to 1956. The site has in the past been used for lumber storage, 
in contravention to the Zoning and Development By-law, with appropriate 
enforcement action undertaken by the Director of Permits and Licenses. 

The lot across the lane to the south of the site (Lot 4) is also zoned 
RT-2 and has been developed with off-street parking in conjunction with 
the lumber and building supplies business, under Development Permit No. 
35935 approved in October, 1965 subject to a number of conditions including 
appropriate screening and landscaping. A new one- family dwelling has been 
constructed on the RT-2 lot to the east of this parking area. The remaining 
RT-2 lands further to the east are generally developed with 2 h storey older 
residential buildings in fair condition. 

Attempts have been made on two previous occasions to rezone the site from 
RT-2 Two-family Dwelling District to C-2 Commercial District. The first 
application submitted in 1963 requested a rezoning for the purpose of 
extending the present building (on the west) for additional sales and 
display area and adequate parking. This application was approved by 
Council at a Public Hearing in October, 1963, subject to prior compliance 
by the owners with a number of conditions. The owners did not comply with 
the established conditions and the amending by-law was never enacted. 

In August 1969, an application was received for a rezoning of Lots 38-43 
(to the east of the site) to C-2 for the purpose of constructing a five 
storey medical building. In November of the same year, an application was 
submitted requesting a rezoning of Lot 37 (subject site) for the purpose 
of consolidating the zoning of this block in conjunction with the application 
to rezone the adjacent lots to the east for the purpose of the proposed 
medical office building. Both applications were approved by Council subject 
to conditions as established at the Public Hearing on April 9, 1970. The 
rezoning of the land to the east to C-2 was the subject of a subsequent 
report to Council and the rezoning to C-2 Commercial District was not 
pursued by the applicant. However, the six lots to the east of the site 
were rezoned to CD-I in August, 1970 to permit the development of a medical 
office building. The applicants for the rezoning of Lot 37 to C-2 Commercial 
District were granted 120 days from the Public Hearing date of April, 1970 
in order to comply with the conditions of approval as established by Council. 
The conditions were not satisfied and the approval granted at the Public 
Hearing expired. 

Analysis 

The depth of commercial zoning in established commercial areas along major 
arterial s such as Commercial Drive is generally restricted to the depth of 
the properties fronting onto the major arterial. In those instances where 
the established lots front onto a cross street, an appropriate number are 
commercially zoned to maintain the depth and continuity of the commercial 
zoning. This is the situation at the northeast corner of Commercial Drive 
and nth Avenue where the C-2 zoning comprises three lots fronting onto 
nth Avenue. 
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In those cases where there is not a lane running parallel to the main arterial, 
the commercially zoned lands generally abut residential ly zoned properties, for 
example RS-1 One-family Dwelling District or, as in this situation, RT-2 
Two-family Dwelling District. In these instances there is continuing pressure 
for rezoning one or more residential lots to extend the depth of the commercial 
zoning. Enquiries and formal rezoning applications of this nature are 
generally not supported by the Planning Department unless there are sufficient 
peculiarities of the site to warrant an increase in depth of commercially zoned 
lands or where an improved transition to the adjoining residential land may be 
achieved through the rezoning. 

It is not uncommon to receive development permit applications to use 
residential properties adjoining commercially zoned land for off-street 
parking purposes as an alternative to formally extending the depth of 
the commercial zoning. The use of residential land for this purpose is 
advantageous in many instances in that a well screened and landscaped 
area can be developed to provide an effective transition from the 
commercially zoned lands on one side to the residential ly zoned lands 
on the other side. It is for this reason that many residential district 
schedules permit consideration of a parking area as a conditional use 
provided the off-street parking is ancillary to a principal use on an 
adjacent site. This principle accounts for the present development of 
Lot 4 (to the south of the site across the lane) although maintenance 
of the required landscaping for the approved parking area could be 
improved considerably to provide a better relationship with the adjoining 
residential lands to the east. 

The proposed rezoning of the site to permit an extension of the depth of 
the commercially zoned lands adjoining Commercial Drive would generally 
not be supported. However, the zoning and development on lands to the 
east and north of the site have resulted in an isolated RT-2 zoning along 
the south side of East 10th Avenue. Residential development of the site 
would not represent the most appropriate land use. A rezoning of the 
site to C-2 Commercial District to permit consolidation withthe westerly 
adjoining four lots is appropriate and the enlarged commercial site will 
permit greater flexibility with particular regard to the siting of new 
buildings and location of off-street parking and loading facilities. 

Use of Lot 4 to the south to provide off-street parking facilities in 
support of a new commercial development on the lands to the north is 
acceptable provided the parking facilities and associated screening 
and landscaping are well maintained and the parking is "tied" in 
perpetuity to the commercial development which it serves. Maintenance 
can be assured through enforcement action if necessary. A restrictive 
covenant under Section 24A of the Land Registry Act can ensure the 
continuous availability of parking on Lot 4 in conjunction with a 
commercial development on the land to tho north across the lane. This 
can be handled at the Development Permit stage. 

Conclusion 

A rezoning of the site to facilitate consolidation with the four 
westerly adjoining C-2 lots is felt to be appropriate bearing in mind 
the existing zoning and development on surrounding lands. The 
continued use of Lot 4 to the south across the lane for provision of 
off-street surface parking ancillary to new commercial development on 
the lands to the north is acceptable provided performance criteria 
are satisfied as outlined in Zoning and Development By-law No. 3575. 

RECOMMENDATION : The Director of Planning recommends that the following 
recommendation be received and the whol'! matter be referred directly to 
a Public Hearing. 

That the rezoning application be approved subject to 

prior compliance by the owners with the following conditions: 

A. That the southerly five feet of Lot 37 of A and B, 
Block 162, D.L. 264A be dedicated to the City for 
future lane widening; 
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B. That Lots A,B,C,D and 37, Block 162, D.L. 264A 
be consolidated into one parcel and so registered 
in the Land Registry Office; 


C. That the detailed scheme of development is to 
be first approved in a development permit 
application with particular attention to the 
proposed use of Lot 4 to the south as a surface 
parking area ancillary to the proposed develop- 
ment on lands to the north ." 


The City Manager RECOMMENDS that the foregoing recommendation of the Director 
of Planning be approved. 


4 . Removal of Non- Conforming Billboards and Roof Signs 

The Director of Permits and Licenses reports that the purpose of this 
report is to advise Council of the action taken to date regarding the 
removal of non-conforming billboards and roof signs, and to seek new 
instructions from Council with regard to the removal of those signs 
still existing, which the sign companies and property owners are not 
prepared to remove voluntarily. 


HISTORY 


In the late sixties. City Council expressed its concern over the 
proliferation of billboards and roof signs adjacent to bridge 
approaches and in commercial districts. The following action was 
taken to prevent this situation from deteriorating further: 

May 5, 1970: By-law No. 4495 was passed to introduce areas of 
special Sign Control into the Zoning and Develop- 
ment By-law to include the bridge approaches and 
waterfront (Schedules G.l to G.7). This prohibited 
any further erection of roof signs and third party 
billboards and spectaculars, and also made such 
existing signs non-conforming. 

Nov. 26, 1970 By-law No. 4521 was passed prohibiting roof signs in 
C-2, C-2A and C-3 Commercial Areas. 

Sept 11, 1973 By-law No. 4723 was passed to prohibit roof signs in 
C-5 Commercial Areas. 


This action enabled the City to prevent new roof signs and bill- 
boards from being erected in these areas, but it was necessary to 
amend the Vancouver Charter to acquire the power to remove the 
existing non-conforming signs. This was achieved on March 30, 1972 
when the Charter was amended to include Section 571A which states: 

1. "The Council may, by resolution passed by not less than two-thirds 
of all its members, order the removal of any sign, whether located 
on private or on public property which has been non-conforming 
for not less than five years, provided however, that where a sign 
which became non-conforming prior to March 1, 1973 had, before 
such date, been granted a permit to make substantial modifications 
to such sign, the said period of five years shall be calculated 
from the date of such permit." 

2. " The provisions of subsection (1) and (2) of Section 324A shall, 
mutatis mutandis, apply with respect to the enforcement of any 
order made herein. No compensation shall be payable in connection 
with the exercise of the authority herein." 
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In effect, this Charter amendment gave Council the authority, by 
resolution of two-thirds of all its members, to order removal of 
non-conforming signs in the areas covered by the above mentioned 
Zoning By-law amendments, provided the non-conformity had existed 
for a period of five years, and subject to the additional provision 
for signs granted permits for modification prior to March 1, 1973. 
The Charter requires that each sign must be individually and specifica 
ordered removed by Council Resolution. 

The new Sign By-law No. 4810 was adopted on October 8, 1974 and 
specifically prevents the erection of roof signs, except under 
special circumstances, and limits the size and location of bill- 
boards . 

It also provides the Administrator, which is the Director of Permits 
and Licenses, with the necessary authority for removal of illegal 
signs erected without permit after its adoption. 

The events which occurred after the adoption of this by-law are 
summarized as follows: 


REMOVAL OF BRIDGE SIGNS 

July 24, 197 5 The Director of Planning report by the City Manager 
to the Standing Committee on Housing and Environment 
recommended : 

"1. Council instruct the removal of all signs listed in Group 'A' 
to Group 'F'; with the exception of 'Sheraton Hotel' and 
'Mazda' spectaculars listed in Group 'C. 

(The description of types of signs can be found in "Appendix A", 
which is on file in the City Clerk's Office) . 

2. Council instruct the City Clerk to notify the property owners 

and affected sign companies by registered mail of Council's 
intention to remove such signs and that the owners may appear 
before Council on a date set by the Mayor to present any 
reason why such signs should not be removed. 

3. Council instruct the Supervisor of Property and Insurance to 
terminate the lease of 1378-1392 Granville Street (Lots 10-19 
and Plan C, Subdivision oi Lot 20-38, Block 113, D.L. 541) for 
the use of spectaculars. 

4. Council request Neon Products to approach Mazda and Sheraton 
Hotel with the request that they remove their signs in the same 
period as other signs are removed. 

5. The Director of Planning report back on removal of roof signs in 

C-2, C-2A and C-3 Commercial areas in November, 1975." 


Aug. 28, 1975 The Standing Committee of Council on Housing and 

Environment endorsed the July 24, 1975 recommendation. 

Sept 16, 1975 Council approved the recommendations of the Standing 
Committee and agreed to hear a delegation of owners 
and sign companies on the subject of sign removal. 

Nov. 17, 1975 The City Clerk notified the sign companies and owners 
of billboards and roof signs adjacent to freeway and 
bridge approaches and waterfront to appear before 
Council and state reasons why their signs should not 
be removed . 

Jan. 27, 1976 Delegation Hearing held at City Hall and Council 
referred the appeals by Seaboard and Wallace Neon 
back to the Standing Committee. Council set May 1, 
1976 as the fine I date for sign removal and instructed 
the Director of Legal Services to bring forward the 
necessary resolution to have the signs removed. 

.../9 


Manager's Report, April 6, 1979 .... (BUILDING: A-4 - 9) 
Clause 4 continued 


Mar. 11, 1976 The Standing Conmiittee on Housing and Environment dealt 
with the City Manager's report of March 4, 1976 on 
SEaboard Advertising and Wallace Neon appeals. The 
Wallace Neon appeal was rejected but a number of Seaboard 
billboards were permitted to remain; some until July 31, 
1976 and the remainder until October 8, 1979 - 5 years 
after the sign by-law was adopted. 

Mar. 23, 1976 Council adopted the March 11, 1976 Standing Committee's 
recommendations . 


REMOVAL OF ROOF SIGNS IN COMMERCIAL AREAS 

Aug. 26, 1976 The Standing Committee on Planning and Development 
considered the Manager's Report of Aug. 17, 1976, 
which contained the Director of Planning 's progress 
report ( as recommended July 24, 1975) on the removal 
of roof signs in C-2, C-2A, and C-3 Commercial Areas 
and a recommendation to send out letters requesting 
removal of the remaining non-conforming signs. 

Sept 21, 1976 Council approved the Standing Committee report of 
August 26, 1976 and the recommended procedure to 
request voluntary removal of roof signs. As a result 
the Director of Planning subsequently sent out about 
60 letters to the owners of signs in Commercial Dis- 
tricts requesting voluntary removal of the signs. 


PRESENT STATUS 

From the brief history of events given above it is evident that 
Council has already authorized the removal of signs adjacent to 
bridges after hearing a delegation of the Sign Companies affected 
on January 27, 1976, and after further consideration of their 
appeals by the Standing Committee on Housing and Environment on 
March 11, 1976. 

As a result of these appeals. Council agreed to allow 12 billboards 
to remain until July 31, 1976 and a further 21 until October 8, 1979. 
Provision was also made for 4 of these billboards to remain at 6th 
Avenue and Heather Street until Phase III of False Creek Development 
starts, but not later than October 8, 1979. 

The Sign Companies have now removed $7 out of the original 129 
bridge signs scheduled for removal (as reported to this department 
September 1, 1978). 

With regard to the non-conforming signs in Commercial Districts, 
it was agreed by Council that the owners should be requested to 
remove their signs on a voluntary basis and letters were sent out 
by the Director of Planning accordingly. The results achieved 
by this method, as reported to this Department on September 1, 1978, 
indicated that 84 out of 242 signs had been removed. 

A survey was carried out in April 1978 by the Department of Permits 
and Licenses to establish the number, location, and registered 
ownership of all non-conforming bridge approach and commercial 
district billboards and roof signs still existing. (a copy of this 
list is on file in the City Clerk's Office as Appendix B) . 

Sufficient time has now elapsed that all these non-conforming signs 
may be ordered removed under the power granted to the City by the 
Vancouver Charter, with the exception of the billboards which were 
permitted by Council to remain until October 8, 1979 (5 years after 
the adoption of the new Sign By-law) or in the case of those at 
Heather and 6th Avenue, until removal becomes necessary during the 
Phase III False Creek Development, whichever occurs first. 
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MOTIONS (cont'd ) 

Closing of Roads: 

Shaughnessy Golf Course (cont'd ) 

(h) AND WHEREAS the City intends to cause a further subdivision 
plan to be deposited in the Vancouver Land Registry Office which 
will have the effect of making the said streets dedicated by the 
deposit of the said plan 11764, the lands described in paragraph 
(d) hereof, and the lands described in paragraph (e) hereof into 
one parcel shown as Block 903 on the plan prepared by W,G. 
Robinson, B.C.L.S., attested to on January 11, 1971, marginally 
numbered 1332-17, a print of which plan is attached hereto, and 
the City intends to apply for title to such parcel; 

THEREFORE BE IT RESOLVED THAT: 

(1) The said streets dedicated by deposit of the said plan 
11764 be and the same are hereby closed and stopped up. 


(2) 


The City apply for a certificate of indefeasible title 
to the said streets dedicated by the deposit of the 
said plan 11764 and shall cause application to be made 
to deposit a further subdivision plan which will have 
the effect of consolidating the said closed streets, 
the lands referred to in paragraph (d) hereof and the 
lands described in paragraph (e) hereof into one parcel 
shown as Block 903 on the plan prepared by W.G.Robinson, 
B.C.L.S., attested to on January 11, 1971, and marginally 
numbered 1332-17, a print of which plan is attached 
hereto . 

- CARRIED 


Expropriation : 

615 Burrard Street (Bow-Mac) 


MOVED by Aid. Bird, 
SECONDED by Aid. Sweeney, 

THAT WHEREAS the City of Vancouver desires to acquire that 
real property in the City of Vancouver, in the Province of 
British Columbia, at 615 Burrard Street, more particularly known 
and described as the East Half of Lot Thirty- two (32) and the 
West Half of Lot Thirty-two (32) and Lot Thirty- three (33),3/c7c^ :3 
District Lot One Hundred and Eighty-five (185), Group One (1), 
New Westminster District, Plan 92, pursuant to its powers under 
section 291 of the Vancouver Charter, S.B.C. 1953, Chapter 55, 
and amendments thereto; 

AND WHEREAS the City of Vancouver has failed to come to an 
agreement with the owner of the real property aforesaid as to 
the terms of acquisition thereof; 

THEREFORE BE IT RESOLVED THAT the real property aforesaid 
be and the same is hereby expropriated by the City of Vancouver. 


- CARRIED 


ENQUIRIES AND OTHER MATTERS 


Alderman Linnell - 
Four Seasons Hotel 
Development: Coal 
Harbour Area 


expressed the view a meeting should 
be held with the Park Board for 
the re-consideration of the Four 
Seasons Hotel development in the 
Coal Harbour area. The Alderman 
enquired if it would be necessary 
to have a motion prepared on the 
subject and was informed by the 
Chair that such was necessary. 


Manager's Report, April 6, 1979 . . . . (BUILDING: A- 4 - 10) 
Clause 4 continued 


The cost of removal of the signs, should they not be dismantled 
voluntarily by the owners, must be borne by the owners, and if need 
be, the cost of removal could be recovered by Court action initiated 
by the City. 

Council is advised that the removal of the roof signs will be a long 
process. Also, the removal of the roof signs will have to be care- 
fully done in order to reduce the possibility of damage suits. 

Information 

Unless otherwise directed by Council, the owners of the remaining bridge 
approach signs will be notified by the Director of Permits and Licenses 
to remove the signs as directed by Council in January 1976. For those 
who will not comply with the order. Council will be requested to pass 
the necessary resolution under Section 571A, calling for the removal of 
the signs and following the necessary procedure set out in Section 324A 
of the Charter. 


RECOMMENDATION 

The Director of Permits and Licenses recommends: 

"That the owners of buildings which have roof signs in commercial 
areas which were not dismantled on a voluntary basis as a result of 
the letters sent out by the Director of Planning in September 1976, be 
notified one more time by the Director of Permits and Licenses. For 
those who will not comply with the order. Council will be requested 
to pass the necessary resolution under Section 571A, for removal of 
the signs and following the necessary procedure set out in Section 
324A of the Charter." 


The City Manager RECOMMENDS that the recoiranendation of the Director of 
Permits and Licenses be approved. 


INFORMATION 

5. Demolition of Buildings - Subsection 10.12 of Zoning 
and Development By-law 


The Director of Planning reports as follows: 
"BACKGROUND 

On February 6, 1979 Council resolved that the City Manager bring forward a 
report reviewing the implications of Subsection 10.12 of the General Regu- 
lations of the Zoning and Development By-law and comment on any decision 
to eliminate this policy. 

Subsection 10.12, demolition control, was approved by Council in November 
1975. It requires that a Development Permit be obtained for demolition of 
a building. When this involves demolition of residential rental accommo- 
dation. Subsection 10.12 further states that the Director of Planning may 
refuse to issue thepermitfor demolition where there is no Development 
Permit for redevelopment of the site, and where he is not satisfied that 
working drawings for a Building Permit in connection with such a Develop- 
ment Permit have been filed and are 50 percent complete. It is important 
to emphasize that Subsection 10.12 provides for the Director of Planning 
to exercise discretion and allow demolition of a building even if it does 
not meet the guidelines of having a Development Permit Issued for redev- 
elopment and 50 percent of Building Permit drawings complete. 

The preamble to Council's motion of February 6, 1979 expressed some concerns 
as to possible negative impacts of Subsection 10.12: that instead of pre- 
serving housing until new construction begins, buildings may be left vacant 
and open for vandalism and that these buildings must then be boarded up and 
become a hazard and nuisance. 
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In response to these concerns and Council's motion, Permits and Licenses 
staff compiled a list of pending demolition applications for residential 
rental as of March 16, 1979, and Planning Department staff, R. Howard and 
D. McDonald, undertook a windshield survey of these buildings on March 22, 
and March 26, 1979. Photographs of the buildings were taken and are on 
file in the Planning Department. 

WINDSHIELD SURVEY: FINDINGS 

As of March 16, 1979 there were 25 pending Development Permit Applications 
for demolition of residential rental accommodation. These 25 sites repre- 
sent 41 buildings with 204 units plus a personal care home. See Appendix 
I for more details. 

Seventeen (41 percent) of the 41 buildings with 95 (47 percent) of the 204 
rental units pending demolition were occupied at the time of the windshield 
survey. This represents an intended objective of keeping existing buildings 
occupied up until the time permits are approved for new construction to 
begin. 

An additional six buildings (15 percent) with 31 units (15 percent) were 
found to already have been demolished by the time of the windshield survey. 
One of these had been ordered demolished by the City due to its hazardous 
condition; another had been demolished without a permit; and the remaining 
four had recently received their permits to demolish. 

A final 18 buildings (44 percent) with 78 units (38 percent) were standing 
and unoccupied while pending approval for demolition. The windshield survey 
found these to vary considerably in condition from good and able to be re- 
occupied to very poor, and from boarded up to not boarded up. Most were in 
character with the adjacent streetscape. Four sites representing 11 of these 
buildings with 51 units were identified as in very poor condition. This 
includes nine buildings boarded up and two not boarded. 

Also noticed during the windshield survey were other buildings which were 
boarded up in various parts of the City, but which are not currently the 
subject of demolition permit applications. 

ACTION TAKENi 

Under Subsection 10.12 the Director of Planning can exercise discretion 
in allowing demolition of residential rental accommodation. 

Of the four sites identified in the windshield survey as being in very 
poor condition, one site with four buildings containing five units, 
received •'its Development Permit to demolish along with its Development 
and Building Permits for new construction three days after the windshield 
survey. These buildings have been demolished and new construction has 
begun. 

For the remaining three sites in very poor condition, the Director of 
Planning has given approval to demolish even though tihe guidelines of 
Subsection 10.12 are not yet met in terms of a Development Permit issued 
for redevelopment of the site and Building Permit drawings filed and 50 
percent complete. The vacant sites will also be required to be cleared 
of debris. The addresses of these sites are: 

420 - 22 East Hastings Street 
1974 - 1996 West 6th Avenue 
1446 - 1452 West 10th Avenue 

These three sites include seven buildings with 46 units. Appendix I pro- 
vides more details. 
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Clause 5 continued 


The Director of Planning will be kept advised when demolitions are approved 
or refused and when and how many are pending. Several buildings identified 
during the windshield survey will be re-checked in six months (September 
27, 1979) if they are still pending permits for demolition: 

1855 - 57 West 10th Avenue 
747 Keefer Street 
2516 York Avenue 
1080 - 84 Howe Street 


The windshield survey of all pending Development Permit Applications to 
demolish residential rental does not provide any evidence of wholesale 
vacated, boarded up or vandalized units in the City as a result of Sub- 
section 10.12. Additional properties in the City have been boarded up, 
either at the owner's discretion or by City order, but have not applied 
for a permit to demolish. For ones which do apply, the Director of Planning 
has discretion under Subsection 10.12 to allow demolition. 

Under this discretion, the Director of Planning has approved demolition at 
three sites which have pending demolition applications. These demolitions 
were approved based on the windshield survey showing these buildings to be 
in very poor condition and beyond likely possibility of re-use. 

The Director of Permits and Licenses may also issue demolition permits 
whenever conditions of danger or public health necessitate. 

Ihe Standing Committee on Planning and Development on April 5, 1979 recommended 
to Council that there be a workshop on housing in early May to be followed by 
specific recommendations from the Affordable Housing Study. A review of the 
demolition policy will be included in this work. 

The City Manager submits the foregoing report of the Director of Planning 
for the INFORMATION of Council. 


SUMMARY 


FOR COUNCIL ACTION SEE PAGE(S) ..i 
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FIRE AND TRAFFIC MATTERS 


INFORMATION 

1. Arson Alert Program Proposed by the 
Attorney-General of the Province 

The Fire Chief reports as follows: 


" The Fire Chief reports that the Attorney General of the Province has 
initiated an Arson Alert Program through the Office of the Fire 
Convni ssioner. 

The purposes of this program are to increase the public awareness of 
the high incidence of arson in the province and to seek their co«operation 
and assistance in reducing these incidents by coming forward with 
information which will be useful to arson investigators in prosecuting 
the crime and possibly in preventing arson. It is anticipated that by 
putting a high profile on arson, it will result in higher prosecutions 
and effective deterrents. 

A number of steps are to be taken towards this endt 

1. A public information program will be implemented to assist the 
public in understanding the ways and means by which they can assist. 
This will include television coverage and hand«out pamphlets, etc. 

2. A special telephone number with 2k hours service wi 1 1 be put into 
effect by the Fire Commissioner's Office so that the public can 
phone in information relevant to arson. 

3. A reward system will be instituted whereby persons may be rewarded 
up to $5,000 for information leading to prosecutions for arson and 
related crimes. 

k. Large signs will be placed on buildings which have been set on fire 
so that the public will be aware of this fact and the reward feature 
wi 1 1 be emphasized. 

5. Arson investigation teams will endeavour to create a higher profile 
by use of door decals on investigators' vehicles responding to arson 
fires. 

6. News releases to media at arson scenes will be oriented to put a 
high profile on the crime. 

7. Special training for arson investigators will be providsd by the 
Fire Commissioner's Office as soon as the courses can be set up, 
with a view to increasing their expertise. This will include some 
police training and fire scene examination training. At the same 
time improvements are being sought in co-ordination between the 
Fire Department and Police Department in this type of investigation. 

8. A new confidential arson reporting system is also being proposed by 
the Fire Commissioner's Office to co-relate all arson committed in 
the province and to exchange information. 

9. A comnittee has been struck by the Fire Commissioner's Office to 
co-ordinate this program. The committee includes representatives 
from the Fire Commissioner's Office, Fire Departments, Police 
Departments, private insurance companies, the Co-ordinated Law 
Enforcement Unit, the Insurance Crime Prevention Bureaux, and the 
Insurance Corporation of British Columbia. 


Continued 
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Clause No. 1 Continued 


"At the present time, plans for the above items are in the process of 
being implemented. The Fire Prevention Officer of the city and the 
fire investigation staff are participating in this program. 

For your information, the loss due to arson fires in the city in 197^ 
was $3,910,135 this compares with $2,l66,7'»0 in 1977. 

This report from the Fire Chief is for the INFORMATION of Council. " 


The City Manager submits the foregoing report of the Fire Chief 
for INFORMATION. 


FOR COCNCil ACTiOM SEE PAGE(5).. 
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FINANCE MATTERS 


RECOMMENDATION ; 

1. Purchase of Essential Accessories for New Gas 
Chromatograph , City Analyst's Laboratory, 
Health Department 


The Acting Medical Health Officer reports as follows: 

"City Council, at its meeting on June 27, 1978 approved the purchase 
of a new Gas Chromatograph for the City Analyst's Laboratory at a 
total cost of $14,227.00. This new equipment was received and put 
into operation in December, 1978. 

The City Analyst has informed me that there is an urgent need for a 
Blood Alcohol Analyzer, which is a specialized blood alcohol analysis 
apparatus, to be used to release the more expensive gas chromatograph 
for drug analysis. 

We have accordingly included in our 1979 budget submission 
(supplemental estimates) the following items: 

(i) Blood alcohol analyzer - Gow-Mac Model 750 
c/w F.I.D. G.C. rotameter assembly 
model 75-300 $3,300.00 


(ii) Strip chart recorder for blood alcohol 
analyzer - CanLab flat bed recorder, 
single channel #R2970-3, with 25 rolls 
chart paper 1,100.00 

(iii) (a) One (1) double stage regulator for 

hydrogen, - e.g. LA 221 120.00 

(b) One (1) double stage regulator for 

nitrogen - e.g. LA 241 120.00 

(c) One (1) double stage regulator for 

compressed air - e.g. LA 251 120.00 


TOTAL: $4,760.00 


On February 26, 1979 the Budget Review Committee approved our 
request for the above items at a total cost of $4,760.00. 

These items are urgently required for the efficient operation of 
the Analyst's Laboratory. 

Your Acting Medical Health Officer recommends that the above 
laboratory items be purchased at a total cost of $4,760.00, in 
advance of the 1979 operating budget." 

The City Manager RECOMMENDS that the foregoing recommendation 
of the Acting Medical Health Officer be approved. 
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CONSIDERATION ; 

2. 1979 Operating Grant Request, Vancouver City 
Planning Commission 

The Director of Finance reports as follows: 

"The Vancouver City Planning Commission has, by its letter dated March 14, 1979, 
submitted its proposed 1979 operating budget, and is requesting funding of the 
City in the amount of $24,200.00. The following table shows the detail of the 
proposed expenditures, by category, together with a comparison of the 1978 
budget and expenditures: 


1978 


1979 


Category of 
Expenditure 


Unexpended 

Approp' n . Expend' re . _ Balance 


Amount and % by which 
1979 Request Exceeds 1978 


Office Supplies 
& Services 

Workshops, 
Seminars & 
Conferences 

Composite Committee 
Expenses 

Honorarium for 
Executive 
Co-ordinator 

Regular and 
Special Meetings 

Total 


T 

2,120 

2,000 
2,000 

16,500 
1,500 


T 

1,875 

2,223 
2,000 

16,500 
1,465 


245 

(223) 
-9- 

-9- 

35 


Request Appropriation 


24,120 24,063 


57 


2,200 

2,000 
2,000 

'l6,500 
1,500 


24,200 


80 

-9- 
-9- 

-9- 
-9- 

80 


3.8 

-9- 
-9- 

-9- 
-9- 
.3 


Expenditure 


325 17.3 

(223) (10.) 
-9- -9- 


-9- 

35 
137 


-9- 
2.4 
.6 


* The Executive Co-ordinator Honorarium as contained in the 1979 Grant 
Request is submitted at 1978 rates and the Commission requests that 
it be subject to the same 1979 settlement as negotiated by the V.M.R.E.U. 

The foregoing table does not include the cost of secretarial staff. 

This staff, although devoted entirely to the Vancouver City Planning Commission, 

is funded in the budget of the City Planning Department as follows: 


Clerk Steno III (established by resolution 
of Council August 10, 1972) 

Salaries Overtime 

Salaries Temporary Help 

Fringe Benefits 

Total Clerical Support Staff 


1978 
Expenditure 

12,905 
-9- 
247 
1.646 


14,798 


1979 
Budget 

13,145 
700 
1,005 
1,725 

16,575 


Total 1979 direct costs of the Vancouver City Planning 
Commission as detailed herein: 

V.C.P.C. funding request 

Support Staff funded in City Planning Department 
Total 1979 Direct Costs 


$ 24,200 
16,575 

$ 40.775 
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Clause No. 2 cont'd 

This grant request will, if approved, be funded from the "Other" Grants category, 
and will increase, in relation to the honorarium, by the same percentage of 
adjustment for 1979 salaries as and when negotiated between the City and the VMREU. 

The Director of Finance submits this request of the Vancouver City Planning 
Commission for funding in the total of $24,200 for the 1979 fiscal year." 


The City Manager submits the foregoing report of the Director of Finance for 
Council's CONSIDERATION. 

RECOMMENDATION ; 
3. Hodson Manor 

The Director of Social Planning reports as follows: 

"On September 26th, 1978, when considering continuation of the City's lease of 
Hodson Manor to the Multi-Cultural Society, City Council requested the Director 
of Social Planning to meet with Fairview and False Creek residents to discuss 
possible future local uses of the building and to report back to the Finance and 
Administration Committee by November 30th, 1978. A public meeting was held on 
November 20th, 1978. Residents were advised by notice three weeks in advance. 
Turnout for the meeting was poor and it was thought that .the concurrent newspaper 
and postal strikes were the reason. City Council decided that another effort 
should be made to meet with area residents. 

In January another notice was sent out by mail to Fairview and False Creek residents 
again asking persons interested in the future use of Hodson Manor to contact the 
Director of Social Planning. There was only one written response (proposal attached) 
and 2 phone calls from interested residents. Since then two other proposals have 
been received from organizations outside the two areas. 

In considering these proposals the Committee may wish to keep in mind the unofficial 
terms of reference that applicants were advised of when tenants for Hodson Manor 
were first considered in 1975. These were: 

a) public access to the building; 

b) retention of heritage qualities; 

c) rent (Properties Division advises that rental value is $1,225 per 
month, excluding heat and light ($125 per month). 

In summary the four proposals for use of Hodson Manor are: 

I. The Vancouver Multi-Cultural Society of B.C. 

The Society wishes to continue use of the building for its activities including 
the sub-lease to Folkfest Society and the Asian Arts Society. Community 
groups would be able to book space in the building when it is available. 

The Society is willing to cooperate with the City through the Heritage 
Committee to retain and restore the heritage qualities of the building. The 
Society would like the City to be responsible for maintenance, repairs and 
landscaping. 

At present the Multi-Cultural Society is paying $535/month rent (including 
Hydro) and expresses confidence in continued Federal financial support. 

II. Thera Wholistic Health and Education Centre 

Thera is a non-profit society whose aim is to promote total health through 
education on preventive medicine and counselling on life-style. The Society 
is particularly interested in locating in a Heritage building and if granted 
a lease on Hodson Manor would undertake to retain and restore its heritage 
qualities. However, due to the nature of the program and the hours of 
operation it would not be possible for the Society to provide for any community 
use of the building. 

... 4 


MANAGER'S REPORT, APRIL 6, 1979 .... (FINANCE: A7-4) 


714 


Clause No. 3 cont'd 

The Society would be prepared to pay the current market rent of $1225/month 
plus utilities but requests that the City be responsible for maintenance 
of building and grounds. 

III. Performing Arts Coalition 

An ad hoc coalition of performing arts groups Is Interested In leasing all 
or part of Hodson Manor for office space, meetings, neighbourhood concerts, 
displays, storage and some rehearsals. Depending on the space available 
the groups could pay $400 - $800 per month Including utilities. The coalition 
would be willing to share the space with other tenants and to provide for 
community access of the building when It Is not In use. The City would be 
expected to be responsible for maintenance and repair of house and grounds. 
However, the coalition Is willing to cooperate with the Heritage Committee 
and other Interested parties In further restoring the heritage qualities 
of the building, especially the Interior. 

IV. Area Arts Centre 

A Falrvlew resident proposes that Hodson Manor be used for an Area Arts 
Centre - operated by area residents. This use would not return any rent 
to the City but would provide a maximum of local community use. 

Letter from Falrvlew Resident 

In addition to the above proposals the Director of Social Planning received 
a letter (attached) from Falrvlew resident John Parker on behalf of a number 
of other residents. The residents state that any applicant for the lease 
of Hodson Manor "should be judged by three criteria: his willingness to 
maintain and Improve the heritage character of the building, his ability to 
pay an amount reasonably commensurate with the value of the property, and 
finally his willingness to permit occasional use of part of It by the. local 
community." The letter points out that there Is no place on the Falrvlew 
Slopes to hold community meetings and asks that when a new lease Is nego- 
tiated that It Include the use of part of the building for occasional 
(perhaps once a month) community meetings. The letter goes on to say that 
In their view the Multicultural Society has not fulfilled the above criteria. 
"They have shown a total lack of enthusiasm for Improving the heritage 
character of the building. The Hodson Manor remains a largely alien hulk 
In our midst, serving no local community purpose. It Is surely grossly 
under-utilized, usually lifeless at night and, as neighbours can attest, 
the preserve of a handful of Individuals during the day." 

Heritage Committee 

The Heritage Committee wishes to restate Its concerns that the greatest 
revenue and best maintenance be sought for Hodson Manor. 

RECOMMENDATIONS 

After reviewing the above proposals and comments the Director of Social 
Planning recommends the following course of action: 

A. The City enter Into 3 year lease arrangements with the Multicultural 
Society and members of the ad hoc Performing Arts Coalition for joint 
use of Hodson Manor. Terms of the leases to be satisfactory to the 
Director of Legal Services, Director of Civic Buildings and Director 
of Social Planning. 

This joint use would fulfill all of the three criteria: rent, community 
access and heritage. The Multicultural Society Is able to pay 
only $535/month or less than half market rent and Is not fully using 
the building. The Performing Arts Coalition would be able to pay about 
the same rent as the Multicultural Society and would be a compatible 
use. This joint use would return 87% of market rent and provide for 
community access to the building. Both groups Indicate willingness 
to co-operate In upgrading the heritage aspects of the building. 
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B. The total rent for the first year be $l,070/month including hydro and 
insurance. Rent to be negotiated annually to reflect increases in 
market rental value and Hydro. 

C. If the above lease is approved, a Management Committee be formed 
composed of tenants. Civic Buildings and the Heritage Committee. 
This Committee would address issues such as: use of common areas 
by tenants, maintenance and repairs, heritage restoration, rent 
negotiation and community access. 

D. Under the new lease the City be responsible for keeping the 
building and grounds in good repair and the lessee (s) be 
responsible for the janitorial and custodial service to a 
standard acceptable to the Director of Civic Buildings. 
Since Hodson Manor is a City-owned Heritage building and as 
such attracts public attention the City should ensure that 
the building exterior and grounds are well maintained. 


The Director of Civic Buildings advises that if Recommendation 
D is approved, the additional amount required for grounds maintenance 
for 1979 is $600.00 and recommends that this amount be included in the 
Sundry Rentals - General Disbursement Account. " 

The City Manager RECOMMENDS approval of the above four 
recommendations of the Director of Social Planning. 


4 . Champlain Heights Phase 2 Budget 

The Champlain Heights Project Manager, the Director of Finance and the City Engineer 
report as follows: 

"On December 12, 1978, Council approved partial funding of a 1979 servicing program 
for Phase 2 of Champlain Heights E and F development. The amount approved was 
$2 693 933.00 of a total 1979 program of $4 343 933.00 and was the amount available 
from confirmed sources of funds. 

Since that time, further Phase 1 lease revenues have been confirmed. These revenues, 
totalling $1 450 000, provide enough funds to substantially complete the 1979 program 
As shown in column 4 of Table 1, this $1 450 000 provides for street lighting, B.C. 
Hydro, B.C. Telephone and portions of streets and parkway work. It is important 
to receive this funding at this time to ensure that the 1979 program proceeds as 
scheduled. 

For Council's information, these funds are coming from Phase 1 lease revenues and 
the cash flow information indicates that if the remaining revenues from Phase 1 are 
received as expected, the costs of servicing Phase 2 and the debenture payments 
can be met without depending on the lease revenues from Phase 2 (see Table 2) . 

Thf Comptroller of Budgets and Research advises that should Council approve the 
recommendation, the required funds are available from confirmed lease revenues. 

Rec ommenda t i on 

In conclusion, the Champlain Heights Project Manager, the Director of Finance and 
the City Engineer RECOMMEND: 

That Council approve expenditures of $1,450,000.00 for 
Phase 2 capital works as outlined in column 4 of Table 1. 
The source of funds will be Champlain Heights lease revenues. 
Detailed appropriations subject to the approval of the 
Director of Finance and the City Manager." 

The City Manager RECOMMENDS that the foregoing recommendation 
of the Champlain Heights Project Manager, the Director of 
Finance and the City Engineer be approved. 
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Inaugural and Regular Council, January 19, 1971 16 

ENQUIRIES AND OTHER MATTERS (cont'd) 


Alderman Adams 
Bus Strike 


Alderman Hardwick - 
Town House Sites: 
C h amplain Heights 


suggested the Council take action to request 
the Provincial Government to implement 
Bill No. 33 to end the bus strike. 

advised the Planning Department has stated 
that development of additional town house 
sites in Champlain Heights will not be 
immediate because there will be too much 
congestion in the area. The Alderman 
requested the Board of Administration look 
into the matter. 


His Worship the Mayor directed accordingly 


Alderman Phillips - referred to communications between Swan 

Robson Street Wooster Engineering Co. Ltd. and the 

International Centre Director of Planning in the matter of a 

request to postpone a Public Hearing on 
rezoning of City lands in the vicinity of 
the Haro-Smithe Connector, in view of the 
consideration being given by property 
owners to development of the proposed 
Robson Street International Centre in the 
1000 block Robson Street. In the exchange 
of correspondence the Director of Planning 
advises there is no way in which the 
Department can hold up the propozed 
rezoning of City lands as requested. 

Alderman Phillips took issue with the 
position of the Director of Planning in 
this correspondence. 

Commissioner Sutton Brown reviewed the 
matter in general referring to the Council 
action to date in respect of City property 
in the vicinity of the Haro-Smithe 
Connector . 

Alderman Bird - advised the Park Board is proceeding to 

Provincial Assistance Victoria to protest action of the Provincial 
to Community Centres Government in withdrawing financial 

assistance to community centres. 


Alderman Wilson - 
Drain Tile and 
Roofing 


requested the Mayor ask the Building 
Inspector report on the feasibility of 
requiring inspections of housing con- 
struction in respect of drain tile and 
roofing. The Alderman requested specifi- 
cations be laid down regarding drain tile 
and inspections take place in the early 
stages of the laying of the tile and of 
the roofing. 


His Worship the Mayor directed the 
Building Inspector accordingly. 


Alderman Wilson - 
Four Seasons Hotel 
Development 


referred to a comment by the Minister of 
Consumer Affairs to the effect that it was 
up to the City of Vancouver to determine 
land use in respect of the Four Seasons 
Hotel development in the Coal Harbour area, 
The Alderman proposed a Federal Government 
agency should negotiate with the Four 
Seasons Hotel Limited to re-possess the 
water lots at the entrance to Stanley Park 
and include these lots in a master lease 
of Stanley Park. 
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RECOMMENDATION AND CONSIDERATION ; 

5 . Display of Red Cross Flags 

The City Engineer report^•. as follows: 

"A letter has been received from the Canadian Red Cross 
Society pointing out that May 8th is designated World Red 
Cross Day. The Red Cross Society requests permission to fly 
Red Cross flags on two of the City's flag islands - 

1. Cambie St. and 12th Avenue 

2. South end of Burrard Bridge 

from May 7 to May 11, 1979. It is requested also that the 
cost to install and remove the flags be borne by the City. 
City staff could perform the work, and the estimated cost 
is $150.00. 

I recommend that permission be given to install flags on two 
flag islands May 7th to May 11th, 1979 and 

I submit for Council's consideration the request from the 
Canadian Red Cross Society for a grant from the City to cover 
the costs of installing and removing flags (estimate $150.00). 

The Comptroller of Budgets and Research advises that this 
request falls within the "other" grant category in which 
there is currently an uncommitted balance of approximately 
$53,000. " 

The City Manager RECOMMENDS approval of the recommendation 

and submits the request for a grant for Council's CONSIDERATION. 


CONSIDERATION 

6 . Queen Elizabeth Theatre Restaurant Addition 

The Theatre Manager and the Director of Civic Buildings report 
as follows: 

"On April 21, 1977, Council resolved to award the lease for 
operating the Q.E.T. Restaurant to Mr. "Niki" Wisniewski on 
the following terms: 

(a) three years to May 31, 1980 at a rate escalating 
from $2,500 per month in 1978 to $3,500 per month 
in 1980 

(b) At the option of the Lessor the rent during the 
three (3) year renewal term shall be either: 

(i) monthly rent of $3,500 during 1980 
monthly rent of $4,000 during 1981 
monthly rent of $4,500 during 1982 
monthly rent of $5,000 during 1983 

OR 

(ii) ten per cent (10%) of the Lessee's gross 
income derived from the operation of the 
demised premises and the licensed areas - 
gross income shall not include income derived 
from sale of alcoholic beverages; 

On May 24, 1977, Council approved further lease negotiations 
relating to the apportioning of costs associated with improvements 
to the restaurant premises. 
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Clause No. 6 Continued 

One of the items approved was the installation of a canopy over 
the restaurant patio at a cost of $20,000 (50% City cost). From 
Mr. Wisniewski's experience to date, he has concluded that a 
canopy over the patio is not a worth-while endeavour, but that a 
permanent addition over this area would be most advantageous. He 
would then be in a position to provide light, faster, and less 
expensive meals than are now offered in his main restaurant area, 
for Theatre patrons, small receptions, summer luncheons, etc. 

Our initial concept is for a '"garden" type addition incorporating 
significant glass areas, some of which could be opened to the 
plaza on fine days. Should such a permanent addition be 
constructed, we have determined that the existing washrooms would 
be totally inadequate, therefore, new washrooms must also be 
provided. The total extension would, therefore, be approximately 
1,800 sq. feet, 1,150 sq. feet of which would be restaurant 
dining area for an additional customer potential of approximately 
ninety-five. 

Mr. Wisniewski has suggested that the City provide the extension 
and he would provide the movable furniture, equipment, carpets 
and drapes. We must anticipate that the cost for the extension, 
including the additional washrooms will be around $100,000 plus 
an additional allowance of $10,000 for fees, permits, etc. for 
a total of $110,000, such cost to be amortized over a 20 year 
period in additional rental charged to the Restaurant Lessee. 
At today's rate of approximately 11^5%, this represents an 
increase of approximately $1,153 per month in the base rental. 

The present operator's lease is for three years from June 1, 19 77 
with the option of renewal for a further three years. The 
suggestion of a twenty year amortization period for the capital 
amount presumes that if there is a change in lessee, the new 
incumbent would undertake payment of the unpaid balance of the 
capital amount. 

If well designed, the addition could be an attractive attribute 
to the Restaurant, Theatre, and Plaza, however, the financial 
justification depends on the Lessee increasing his clientele 
accordingly. In this particular case, it is not possible to 
judge the potential on the basis of the existing Theatre Restaurant 
trade because the building addition is to allow a different form 
of restaurant service from that now provided. Mr. Wisniewski 
is so convinced of success that he has offered to finance an 
addition himself on the basis of a long-term lease, however, 
all parties involved to date consider that the City should control 
and finance any building addition. Mr. Wisniewski has indicated 
that he intends to invest up to $90,000 in furnishing the 
addition and, on that basis, would hope for reconsideration of 
a longer term of lease, perhaps from five to ten years. 

In an attempt to examine the financial viability of the addition, 
a hypothetical comparison can be taken between a fixed rent set 
by the lease and the necessary equivalent income from 10% of 
gross income. For example, in the year 1983 the total fixed rent 
would be $6,173 per month made up of $5,000 base rent as called 
for in the present lease plus $1,173 amortization. When this 
rental is compared to the rental option of 10% of Gross Income 
(excluding alcoholic beverages) the restaurant must average 
approximately 340 meals per day on the basis of a 6 days a week 
operation with an average meal of $7.00. With the total seating 
of the resturant facility of approximately 225 (including the 
banquet room on the lower floor) the target of 340 meals per 
day appears attainable although it may be marginal until further 
major developments occur in the neighbourhood. Such meals 
would include luncheons, dinners, bef ore-theatre buffets, 
after-theatre snacks and banquets. 


Continued. . 
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Clause No. 6 Continued 

The Theatre Manager reports that in 1977 when tenders were 

being received, two established successful restaurant firms 

had proposed an addition of a comparable size in order to 

ensure that their suggested restaurants would be paying propositions. 

The Theatre Restaurant has limped along since its opening, with 

every operator requesting this very logical addition as a requisite 

for developing the full potential of the restaurant. Knowing 

that the restaurant should be serving approximately 340 meals per 

day will prove to be a target for the operator and a positive 

guide when Council considers the renewal of the present lease 

or the granting of any future lease. 

The Director of Finance reports that should Council approve 
the restaurant addition, the necessary funds be allocated from 
the 1979 Supplementary Capital Budget. 

The Theatre Manager and the Director of Civic Buildings submit 
the following for Council's CONSIDERATION: 

(a) Approve in principle the expansion of the Queen 
Elizabeth Theatre Restaurant as outlined in the 
body of the report for the approximate cost of 
$110,000, including Consultant fees, funds to be 
provided from the 1979 Supplementary Capital 
Budget . 

(b) Authority be given to the City Manager to agree 
with Mr. Wisniewski on a mutually acceptable 
Architect to carry out a preliminary design and 
cost study for a further report back to Council. 

(c) Authorize the City Manager to amend the lease so 
that during the renewal period, starting June 1, 
1980, the monthly rentals under option (i) be 
increased by $1,200, - in order to amortize 
construction costs. 


The Internal Auditor has advised the City Manager that 
although the Restaurant's business has much improved 
over the past 12 months, it is too soon to tell whether 
the improvement is permanent and whether it will enable 
the operator to absorb the additional rent proposed. 
The restaurant operator, on the other hand, believes that 
the added space will generate sufficient extra business 
to absorb not only the City's cost, but also his own 
capital expenditures." 

The City Manager submits for Council's CONSIDERATION the 
expansion of the facilities, and the adoption of (a), (b) , 
and (c) . 


FOR COUNCIL ACTION SEE PAGE(S) 
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PERSONNEL MATTERS 


RECOMMENDATION : 

1. Request for Leave of Absence With Pay - 
Marilyn Clark - Personnel Services Dept. 

The Director o£ Personnel Services reports as follows: 

"His Excellency the Governor-General in Council, on the recommendation 
of the Minister of National Health and Welfare, has appointed Marilyn 
Clark, Supervisor of Records and Benefits, as a member of the Canada 
Pension Plan Advisory Committee, effective from March 8, 1979. 

The appointment will require Mrs. Clark to attend committee meetings 
in Ottawa in May and October as well as an orientation meeting in 
April this year, and sub-committee meetings as necessary. It is 
anticipated that absences from duty, including travelling time, could 
amount to from six to ten days a year, during the term of her 
appointment. 

There are no provisions in the Personnel Regulations to cover the 
requested leave of absence. However, Mrs. Clark is replacing Mrs. 
A. I. Derby whose term expired December 31, 1978. Mrs. Derby was 
annually granted the required leave with pay. 

The request for leave of absence with pay for Marilyn Clark to 
attend meetings as required as a member of the Canada Pension Plan 
Advisory Committee, to a maximum of ten days a year, is submitted 
for Council approval. There is no other cost to the City as the 
Federal Government pays all travel expenses." 

The City Manager RECOMMENDS approval of the request o£ the Director 
of Personnel Services. 


FOR COUNCIL ACTION SEE PAGE(S)...± 
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PROPERTY MATTERS 

RECOMMENDATION 

1 . Champlain Heights - Enclaves 2 and 17 

The Chaitplain Heights Project Manager reports as follows: 

"On October 17, 1978, Council agreed to lease Enclave 2 to "Fore Developnents 
Ltd." and Enclave 17 to "Greentree Development Ltd.". 

Enclave 2 is being leased for construction of the residential energy conser- 
vation project and Enclave 17 is being leased for an innovative proposal 
ccnbining various trade unions, labour unions and credit unions in the oon- 
structicai of housing for their meirbers. 

Originally both leases were to be executed on or before February 13, 1979, 
however, cn February 6th, 1979 Council agreed to a 60-day extension to the 
execution date. The report to Council requesting this time extension explained 
that the developers had not had sufficient time to review and discuss the 
documents by the due date. 

Progress on all aspects relating to the development of Enclave 17 has been good. 
A Development Permit has been applied for and approved: the Building Permit is 
being processed. Initial site work, clearing and the construction and installa- 
ticn of underground services is expected to be under way by mid-April. Terms 
and conditions of the lease have been reviewed, discussed and agreed to by all 
parties and it is anticipated that the lease will have been executed on or before 
April 13, 1979. 

Enclave 2 has proved a more carplex preposition to advance. Ccnoems such eis 
unit design and the inclusion of a 'balanced' system of energy conservation 
measures and marketability have been paramount; followed by concerns arising 
from site layout and sub-division. To date no Development Permit i^lication 
has been filed although it is expected that an application will be made in the 
month of ^ril. In addition to this, the actual preparation of a draft lease 
was delayed due to other cdrmittments . As a resiiLt the developers only received 
their draft documents March 22, 1979. From our past experience with the sub- 
sequent negotiations there is not sufficient time to expect this lease to be 
executed by April 13, 1979. During the time period that the D.P.A. is being 
processed (6-8 weeks) , sufficient tine exists to ccitplete the stib-division, and 
the lease documents. 

It is therefore the recoratendation of this report that an extension of tiitie be 
granted for the execution of the lease of Enclave 2 betsfl/een Fore Development Ltd. 
and the City of Vancouver. 

In view of the foregoing the Project Manager recommends 

THAT a sixty day extension of the date for execution of the lease 
be granted to the proposed lessee of Enclave 2. " 

The City Manager RECOMMENDS that the recommendation of the Project 
Manager be approved. 

2 . Champlain Heights - Enclave 15/Lease Agreements 

Hie Champlain Heights Project Manager reports as follows: 

"Abacus Cities Ltd. , the developers of Enclave 15 have discussed assigning 
the ground lease in this project to a v^lly owned subsidiary caipany. 
The details of this request were outlined in a letter to the Project 
Manager dated March 27th 1979. The letter reads as follows: 

"The assignment of Abacus' interest in the ground lease is proposed 
from Abacus Cities Ltd. to a vtolly owned subsidiary, (not yet 
incorporated) . 
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Clause No. 2 cont'd ; 

The subsidiary will be probably named Hambleton Woods Chaitplain Ltd. 
to identify the project and location. The catpany shares will be 
100% owned by Abacus Cities Ltd. , and will be backed by a full 
Abacus Cities Ltd. covenant. 

The purpose of the project catpany is to hold tte leasehold interest 
in the subject property in trust for our investor clients pursuant to 
a declaration of trust to facilitate development accounting ard 
administration, and more particularly to facilitate processing 
of o\jr investnent sales prospectus through the Alberta and B.C. 
Securities Catmission. 

I would appreciate your expediting this request for a technical 
assignment with the Abacus group of cotpanies, and look forward 
to an early reply." 

The Project Manager has discijssed this request with Finance and Law 

and it is our shared opinion that the assignment can be granted and 

that the City can retain adequate protection while at the sane time expediting 

the overall developnent. 

The Assistant Director of Legal Services has requested that if Council ccncur 
with this request then the assignment should be a three party assignment between 
the City, Abacus Cities and the newly formed sx±)sidiary. This has been dis- 
cussed with Abacus Cities and they are in agreement with joining the City 
as a party. 

In conclusion therefore the Project Manager recamiends: 

a) THAT Council grant Abacus Cities Ltd. authority to assign their 
interest in the ground lease to a wholly owned subsidiary, and 

t>) THAT the assignment be to the satisfaction of the Director of 
Legal Services. " 

The City Manager RECOMMENDS that the foregoing recommendations 
of the Project Manager be approved. 

3 . Champlain Heights - Enclave 16 

The Chaitplain Heights Project Manager reports as follows: 

"April 11th 1978 the City and Community Builders executed a lease 
agreement for the above noted enclave. The development of 108 
townhouses was to be constructed in two 0iases. Payments on the 
second phase were to be made twelve months and eighteen months 
cifter execution of the lease. 

Cdiitiunity Bxiilders first phase developtvent schedule was delayed 
sottssA^iat and they have only recently begun marketing. Their display 
hcnes have been open about eight weeks and they have sold 18 of the 
54 units. The bxiilders are encouraged by this response however, 
because of the earlier delays they are not ready to cotitence 
development of the second phase. In a letter to the Project Manager 
Ccramunity Builders have requested a deferral of the 2^ril 11th 1979 
payitent. 

This request was discussed with the Director of Finance and both the 
Project Manager and the Director are in agreement that a deferral 
shovild only be considered if Conmunity Builders agree to pay interest 
on the amount in arrears as outlined in Section 2:04 of the Ground Lease - 
specifically at 3 per cent per anniiti above the average prime lending 
rate of the main branches of the chartered banks of Canada carrying 
on business in Vancouver. 

A 3 month deferral was discussed with Ccranunity Builders and they 
are in agreement with the above terms and conditions. 
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Clause No. 3 cont'd ; 

In view of t±ie foregoing, the Projec± Manager reccmmends: 

THAT a three month deferral of the ^^jril 11th 1979 paynent 
be granted subjec± to Comtunity Builders paying interest as 
outlined in Sec±ion 2:04 of the Ground Lease "Interest on 
Amounts in Arrears . " 

The City Manager RECOMMENDS that the recommendation of the Project 
Manager be approved. 

4. The partial taking of Lot 12, except the West 20 
feet; now lane, of 5, Blocks "B" and 10, D.L. 
3 93, Plan 1388, known as 4595 Nanaimo Street 

The Supervisor of Properties reports as follows: 

"Nanaimo Street from 29th Lo 34th Avenue was approved as a 
paving project for 1979. In 1978, the purchase of land for 
this project was approved under the Provincial Revenue Sharing 
Program. With the exception of the subject property, all 
parcels of land necessary for the paving project have been 
negotiated and approved by the property owners. The Supervisor 
of Properties reports that he has exhausted all possibilities 
of negotiating a reasonable settlement with the owners of the 
subject property. 

The offer made to the owners for approximately 24.53 m2 (,264 sq. 
ft.) of the land was $2,000. and they have demanded $7,000. 
In view of the foregoing and the requirement to commence 
construction this year, the Supervisor of Properties requires 
authority to expropriate and the City Engineer concurs with 
this recommendation. 

Following consultation with the Director of Legal Services, it 
is proposed to proceed with expropriation. 

It is therefore recommended: 

A. THAT the offer of $2,000. for a portion of Lot 12, except 
the West 20 feet; now lane, of 5, Blocks "B" and 10, D.L. 
393, Plan 1388, made to the owners through the office of 
the Supervisor of Properties on behalf of the City be 
confirmed as representing due compensation for the property 
to be acquired. 

B. THAT since the City has failed to come to an agreement with 
the owners to acquire said property for the said sum of 
$2,000., the said property be expropriated and that the 
resolution for that purpose submitted under "MOTIONS" be 
passed . 

C. Mr. E.C.E. Todd be appointed as the City's nominee to the 
Board of Arbitration to be constituted to determine the 
compensation payable to the owner by reason of such 
expropriation . " 

The City Manager RECOMMENDS that the above recommendation of the 
Supervisor of Properties be approved. 
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CONSIDERATION 


5. Possible inclusion of City-owned Family and 
Juvenile Court Property in Proposed Exchange 
with British Columbia Buildings Corporation- 
owned 6 35 Burrard Street 


The Supervisor of Properties reports as follows: 

"City Council (IN CAMERA) on November 28, 1978 moved that 
an agreement, satisfactory to the Director of Legal Services 
be approved, such agreement to be between the City and the 
British Columbia Buildings Corporation and set out the basis 
of an exchange of the British Columbia Buildings Corporation- 
owned 635 Burrard Street and other City-owned land that may 
be of use to the Corporation. 

British Columbia Buildings Corporation, in reviewing the list 
of City properties that were submitted as possible exchange 
sites for 635 Burrard, have requested that the City-owned 
site at 2625 Yale Street (now utilized by the Provincial 
Government as the Family and Juvenile Courts) be included in 
the list as it is of "definite interest" to the British 
Columbia Buildings Corporation. 

City Council on March 16, 1976 approved the Family and 
Juvenile Courts site be allocated as a park site when the 
present use was discontinued. 

However, as the Burrard Street site is in the process of 
being utilized for park purposes. Council may wish to rescind 
its resolution of March 16, 1976 and make this site available 
for exchange purposes on the basis of exchanging lands proposed 
for park use for more desirable downtown park land. 

Should Council approve the inclusion of this site for exchange 
purposes and same is selected by the British Columbia Buildings 
Corporation as satisfactory, it should be noted that an office 
estimate of value confirms that this site alone would approach 
one third of the value of 635 Burrard Street or approximately 
$350,000., this amount to be confirmed when potential RS-1 
subdivision is known. This estimate is based on the site 
potential as a single-family subdivision. 

It should also be noted that as a condition of the afore- 
mentioned agreement, any of the exchange sites selected by 
British Columbia Buildings Corporation will be independently 
appraised and such appraisal is to be binding on both parties. 
Further it should be noted that 635 Burrard Street has now 
(in accordance with the agreement) been independently valued at 
$1,080,000. which amount is binding to both parties and forms 
the basis of the exchange." 


COMMENTS OF THE DIRECTOR OF PLANNING 

The Director of Planning notes that considerable dis- 
cussion took place between Council, the Park Board and 
local citizens in 1976 regarding the need for addition- 
al park land in this area of Has tings -Sianrise . This 
need was based on a shortage of park land according to 
the City's adopted standard of 1.81 acres of neighbour- 
hood and community park per 1,000 population. The 
Planning Department's March 1976 report on this matter 
also discussed the potential use of the Family Court 
buildings as a community recreational facility when it 
became vacant. It is noted that investigation of this 
option was desired by local residents and the Director 
of Planning believes that the building could be put to 
this use as part of a parks recreation program. 
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Clause No. 5 cont'd ; 

Based on the above concerns, the Director of Planning 
recommends that Council reaffirm its previous resolution 
to reserve the Family Court property for park development. 

The City Manager submits for CONSIDERATION the choice between: 

(a) rescinding the resolution of March 16, 1976 in order 
to make the site at 2625 Yale Street available to 
the British Columbia Buildings Corporation as part 
exchange for 635 Burrard Street, or 

(b) reaffirming the resolution of March 16, 1976 and informing 
the British Columbia Buildings Corporation that 

the property can not be made available to them. 


RECOMMENDATION 

6. Cancellation and Lease of 1830 and 1836 West 
5th Avenue 

The Supervisor of Properties reports as follows: 

"1830 and 1836 West 5th Avenue are part of the office and 
showroom building purchased in 1973 for the Arbu tus-Burrar d 
Connector. This property is legally described as Lots 7, 
8, 9, South AO feet of Lot 10, Lot "A" (Explanatory Plan 
5233), Lots lA and 15, except that portion of each of said 
lots shown and described as the Right-of-Way of the Vancouver 
and Lulu Island Railway Company on plan and description 
contained in Absolute Fees Parcels Book, Vol. lA, Folio 799, 
No. 16187C, Block 267, D.L. 526, Plan 590. 

City Council on May 16, 1978 approved a lease of 65A.A8 m2 
(70A5 sq.ft.) to Theodore Mann Showrooms Inc. at 1830 and 1836 
West 5th Avenue, commencing June 1, 1978 for a term of five 
years with a right to renew for a further five years. Current 
rent is $2,A00. per month with a rent review to take place 
prior to December 1, 1980. In addition to this space, they 
are also leasing 26.01 m2 (280 sq.ft.) on a month-to-month 
basis at $85.00 per month. 

Theodore Mann Showrooms Inc. are in default in payment of rent 
on both leases ($5,055.) and the Director of Legal Services 
recommends that the leases be cancelled. 

As a replacement for Theodore Mann Showrooms Inc., the Interior 
Designers Institute of British Columbia have submitted a 
proposal to take over the unexpired term of the lease from April 
1, 1979, under the same terms and conditions as the previous lease 
and to include in the new lease the additional space now covered 
by the month-to-month tenancy. This new lease will have a total 
area of 680. A9 m2 (7325 sq.ft.) more or less, at a monthly 
rental of $2,485. 

Therefore, it is recommended: 

(a) That the leases of 1830 and 1836 West 5th Avenue to 
Theodore Mann Showrooms Inc. be cancelled and notice to 
this effect be served upon Theodore Mann Showrooms Inc. 
pursuant to the lease terms. 

(b) That the Director of Legal Services be instructed to 
take the necessary steps to collect the rental arrears; 
and 
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Clause No. 6 cont'd: 


(c) That effective April 1st, 1979, the above space be leased 
to the Interior Designers Institute of British Columbia 
and the Director of Legal Services be instructed to 
prepare a lease of the premises reflecting the general 
terms set out in this report and the other terms as agreed 
to in negotiations, all subject to the lease being drawn 
to the satisfaction of the Director of Legal Services and 
the Supervisor of Properties and the execution of the 
lease." 


The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Properties be approved. 


fPR COUNCIL ACTION SEE PAGE(S).. 


Inaugural and Regular Council, January 19, 1971 17 

ENQUIRIES AND OTHER MATTERS (cont'd) 


Alderman Rankin - 
Hours of Operation; 
Pool Halls 


raised the question of the hours of 
operation of pool halls in the City 
and requested the Corporation Counsel 
bring in a report whereby these 
hours will be in conformity with 
other similar operations, i.e. 
1 o'clock. 


The Mayor instructed accordingly. 


Alderman Rankin - proposed the City join with the B.C. 

Unemployment Federation of Labour in its sub- 

mission to the Provincial Government 
in the matter of unemployment. 

MOVED by Aid. Rankin, 
SECONDED by Aid. Linnell, 

THAT the Council make a submission to the Provincial 
Government on the unemployment question for presentation forth- 
with; such brief to be prepared by the Board of Administration. 

- CARRIED 

MOTIONS (cont'd) 
5. Four Seasons Hotel Development 

MOVED by Aid. Linnell, 
SECONDED by Aid. Rankin, 

THAT the City Council request a meeting with the Park Board 
to review the Harbour Park situation. (notice) 

Notice was called and recognized accordingly. 

NOTICE OF MOTION 

The following Notices of Motion were submitted and were 
recognized by the Chair. 

1 . Education and Social Service Costs 

MOVED by Aid. Wilson, 

THAT the Vancouver City Council approve and forward to the 
U.B.C.M. Convention the following motion: 

'THAT WHEREAS the B.N. A. Act places Education as a 
Provincial responsibility, 

AND WHEREAS the Provincial Government of British Columbia 
following entry into Confederation did assume for a 
number of years full responsibility for the cost of 
Education; 

AND WHEREAS successive governments have gradually 
unloaded their responsibility upon municipalities, 
rising from 9% to todays cost sharing formula of 50%; 

AND WHEREAS the Provincial Government directs that the 
Homeowner Grant shall first be applied to its 
responsibility of Education costs, as described on the 
government designed Property Tax Bill ; 

AND WHEREAS the Education of our youth is the No. 1 
priority of all governments, to be paid by all citizens 
in accordance with their ability to pay; 


cent 'd , 


MANAGKR'S KEl'OKT 


DATE March 28, 1979 

Vancouver City Council 

SUBJECT: Proposed Subdivisions at 6262/6288 Adera Street 
and 6476 Adera Street 


CLASSIFICATION: [^COMMENDATION 


The Director of Planning reports as follows: 

"1. PURPOSE OF REPORT 

To inform Council of applications (1) to resubdivide Lots 7 and 8 of 
Lot 4, Block 3, D.L. 526 (6262 and 6288 Adera Street) and (2) to 
subdivide Amended Lot A of 4, Block 7, D.L. 526 (6476 Adera Street), 
and to respond in general to letters to the Mayor and Council from 
Mr. Gordon D. Campbell dated March 5, 1979, and Mrs. T.D. Devitt 
dated March 12, 1979. 

2. DESCRIPTION OF APPLICATIONS 

(a) The first application (Ball/Bishop) involves the resubdivision 
of two existing rectangular lots, each being 76.82 feet x 
193.54 feet and 14,868 square feet in area. The resubdivision 
consists of the creation of a new lot from the rear of the two 
existing lots with a new frontage on 47th Avenue and flankage 
on the easterly bounding lane, the resulting lot sizes being 
65.00 feet x 153.64 feet (including a proposed 12- foot rear 
access easement) and 9,987 square feet in area, and the two 
existing (foreshortened) lots presently containing one-family 
dwellings fronting on Adera Street being reduced to 76.82 feet 
X 128.54 feet and 9,874 square feet in area. 

In the case of the new lot fronting on 47th Avenue, principal 
vehicular access would be from 47th Avenue with secondary 
access from the bounding lane, while existing vehicular access 
to the two other lots fronting on Adera Street would remain 
unchanged, except that the northerly lot could readily be 
provided with a 12-foot access easement from the rear lane. 
All necessary utility services can be readily provided to the 
proposed easterly lot. 

No decision by the Approving Officer has yet been made in 
respect to the preliminary approval or refusal of this 
application. No notification of surrounding property owners 
has been undertaken by the Planning Department, however both 
the applicants and certain opponents of the proposal have 
Solicited desired support or opposition. 

(b) The second application (Roadburg) involves the creation of two 
lots from one, the existing rectangular lot being 124.65 feet 

X 146.87 feet and 18,307 square feet in area and the two proposed 
lots being 62.00 feet x 146.87 feet and 9,106 feet in area and 
62.65 feet x 145.87 feet and 9,201 square feet in area. An 
existing one-storey, one-family dwelling would occupy the easterly 
proposed lot with the existing principal east-west orientation 
being eliminated in favour of a north-south orientation. 

Upon subdivision, vehicular access to the proposed easterly lot 
would be by way of the 20-foot lane bounding the north side of 
the lot, while vehicular access to the proposed westerly lot 
would be by way of either Adera Street or the aforementioned 
lane. All necessary utility services to both lots can be readily 
provided. 

The orientation of a new one-family dwelling on the westerly 
proposed lot could be to either Adera Street or 49th Avenue 
and would not require alternate street access to that now 
existing from Adera Street. 

This subdivision proposal was granted preliminary approval 
on November 30, 1978 and again on January 12, 1979, subject 
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to the removal of the existing garage, proof of no taxes in 
arrears, and registration of a restrictive covenant agreement 
in favour of the City under Section 24A of the Land Registry 
Act requiring approval of the Director of Planning of the design 
afthe dwelling to be located on the proposed westerly lot. 

In the case of an earlier version of this application, which was 
refused, 10 surrounding property owners were notified by the 
Planning Department (on July 24, 1978), seven of whom objected. 
Since that date, further extensive opposition has been registered 
with the Approving Officer, largely by form-letter petition 
circulated by members of the South Granville Property Owners' 
Association. 

Both applications have been preceded within the last two years 
with applications for smaller lots which were refused by the 
Approving Officer. The present applications comply in all 
respects with the Subdivision By-law and the Zoning and Develop- 
ment By-law . In this RS-1 zoned area, the minimum required site 
area for a one-family dwelling is 4,800 square feet, while the 
Subdivision By-law prescribes a minimum parcel width of 40 feet 
and a minimum parcel area of 4,800 square feet. Prevailing parcel 
widths and areas in the vicinity are well above these minima, 
parcel widths extending from 60 feet up to 80 feet or more and 
parcel areas extending from 9,000 square feet up to 12,000 to 
14,000 square feet. 


3. POWERS OF APPROVING OFFICER AND CASE LAW 

In judging the acceptability of any proposed subdivision, certain 
discretionary powers of review are vested in the Approving Officer. Under 
Section 7.0 of the Subdivision By-law , notification of surrounding property 
owners may be undertaken by the Approving Officer where he is of the opinion 
that any owner of land or other person may be detrimentally affected by a 
proposal for subdivision. Section 96 of the Land Registry Act further 
provides that the Approving Officer may refuse to approve a subdivision if, 
in his opinion, the anticipated development of the subdivision would 
injuriously affect the established amenities of adjoining or adjacent 
properties or would be against the public interest. 

Recent case law involving appeals under Section 96 of the Land Registry 
Act and Section 293 of the Vancouver Charter provides only general 
guidance as to the appropriate action an Approving Officer might take 
in respect to any specific future appeal. Each case has attempted to 
resolve certain points dealing with the amenity aspect, the intent of 
governing by-laws, the history of subdivision and redevelopment in a 
specific area, the intent of Council to regulate subdivision by resolutions 
of intent, and basic procedures, especially those governing the powers and 
actions of the Approving Officer. 

At this time the Approving Officer has before him for consideration and 
decision full particulars on these applications, with representation of 
arguments for and against, and he is currently seeking certain opinions 
from the Director of Legal Services as to the planning and legal 
ramifications of the recent case law on this subject. 

4. TESTS OF ACCEPTABILITY 


and Zoning and Development By-law regarding such matters as minimum 
site width and site area, the basic tests of acceptability of such 
subdivision proposals to create parcels in excess of 60 feet in width 
and 9,000 square feet in area where the minimum standard is 40 feet and 
4,800 square feet, respectively, are to examine the prevailing widths 
and areas in the immediate vicinity, as well as in the larger neighbour- 
hood; consider whether the 'anticipated development of the subdivision 
would injuriously affect the established amenities of adjoining or 
adjacent properties'; and establish whether or not the special character 
of the area may be compromised in any way by further subdivision and 
redevelopment. A key issue involves the precedent-setting nature of any 
proposal, if approved, and the question of what potential exists for 
further similar developments and what the criteria ought to be for 
approving such proposals. 


In the absence of better guidance 
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Any evaluation of parcel width and area must be undertaken within the 
context of prevailing patterns within the immediate affected area; 
that is, amongst intervisible properties and those adjoining properties 
whose residents ordinarily use the same streets and lanes for access 
and egress. Some of the important issues involved in the review include 
the continued provision of adequate light, air, access and privacy; the 
prevention of the overcrowding of land; the preservation of the amenities 
peculiar to the immediate area; the character of the immediate area, the 
character of the buildings already erected and the peculiar suitability 
of the area for the uses intended, recognising the role of architectural 
controls; and the conservation of property values. 

5. PUBLIC RESPONSE AND ARGUMENTS 

Both applications have elicited considerable public response, most of 
which is in opposition for a variety of reasons. In the case of the 
first subdivision, it has been suggested that any subdivision would 
likely be the forerunner of other similar subdivisions that would 
intrude into and destroy the character of the neighbourhood; that no 
matter how architecturally pleasing the new dwelling might be, the 
density of the neighbourhood would be injuriously affected and 
successive subdivisions would be progressively of an even more 
detrimental nature; and that the market value of property in the area 
would decrease. 

The second application has been opposed with such statements that such 
subdivision would be entirely out of keeping with the other lots and 
would totally change the character of the area and open the door for 
other such subdivisions; that the lot size would be considerably 
smaller than the lots in the immediate area; that the existing home 
would face the side or rear of the new home and that any home built 
adjacent in keeping with or similar to existing homes in the area 
would completely dwarf the existing home; and that the subdivision 
would also greatly reduce the value of all properties in the area. 

6. LETTERS FROM MR. CAMPBELL AND MRS. DEVITT 

A large majority of the residents of the area have expressed such 
objections to these applications on the assumption that the 
anticipated development of the subdivisions would injuriously affect 
the established amenities of adjoining or adjacent properties and 
that they would be against the public interest - a matter solely for 
the determination of the Approving Officer under Section 96 of the 
Land Registry Act . Nevertheless, the merits of each application are 
being fairly considered within both the context of the prevailing 
pattern of development and the development rights of the applicants 
under present City By-laws. 

At the same time, a review of the recent case law on subdivision 
refusals has been undertaken with a view to determining the 
propriety of approvals or refusals of the two applications at hand, 
as well as the implications for appeal against such decisions. For 
these reasons, decisions on both applications have been delayed. 

Concurrent with the review which has taken place to date, several 
meetings have been held since the first of the year with the applicants 
and representatives of the South Granville Property Owners' Association 
and efforts have been made to keep all respondents continuously informed 
of progress toward a decision. That decision is expected shortly, based 
on the criteria enumerated in this report, the governing provisions of 
City by-laws, and the duties and responsibilities of the Approving 
Officer under the Land Registry Act. 
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7. ROLE OF APPROVING OFFICER AND CITY COUNCIL 

At the Council meeting, and at any other meeting which discusses this 
matter, 1t Is Important to note that the Approving Officer 1s charged 
with making the decision on this matter after he has obtained what he 
believes to be the necessary Information. Council's opinion, after 
hearing the various delegations, will be helpful to him In reaching a 
decision but It Is the Approving Officer's decision which 1s required 
under the Land Registry Act. 

The Director of Planning submits the foregoing report for the information 
of City Council." 

The City Manager notes that on March 13, Council approved three delegations 
on the above topic. Since then a request has been received from the South 
Granville Property Owners' Association to reschedule the discussion to 
an evening meeting in the area, when over 200 people are expected to attend. 

In view of this request, and in view of the statutory powers of the Approv- 
ing Officer and the limited role of Council, as set forth in the accompanying 
report from the Director of Legal Services, the City Manager RECOMMENDS 
that Council not hear the delegations at this time, but ask the Director 
of Planning to schedule an evening meeting in the area, to listen to the 
concerns of the citizens. 


FOR COUNCIL ACTION SEE PAGE(S) E.. 




MANAGER'S REPORT 


DATE : 


April 5, 1979 


TO: 


Vancouver City Council 


SUBJECT : 


Subdivision Applications 


6476 and 6262/6288 
Adera Street 


CLASSIFICATION : 


Information 


The Director of Legal Services reports as follows : 

"I understand it is Council's intention to hear a number of 
delegations regarding these proposed subdivisions which 
are now before the Approving Officer for decision. It is 
obvious, of course, that the delegations are hoping that 
these representations before Council will, in some way, 
result in the Approving Officer rejecting them. 

I think it is vitally important that members of Council 
appreciate their role and that of the Approving Officer. 

Council has power to enact a by-law regulating subdivisions 
and has done so, and these applications meet this By-law. 

The Approving Officer, on the other hand, holds an office 
established by statute, and his duties and obligations are 
prescribed by the Land Registry Act and the Subdivision 
By-law. 

His decision must be made within the confines of the 
legislation and Court interpretation of that legislation. 
He cannot take directions from Council and Council cannot 
issue any directions. 

If he refuses an application on grounds which he believes 
fall within the Land Registry Act (i.e. affecting amenities, 
or being against the public interest) , an owner has an 
appeal to a Judge of the Supreme Court, who may substitute 
his decision for the Approving Officer's and make such 
order as he sees fit. 

This is not to say that Council cannot voice an opinion, 
nor that the Approving Officer may not listen to that 
debate or give heed to that opinion, but it cannot bind 
him or be a direction. The opinion of Council that an 
application is against the public interest may be adopted 
by the Approving Officer, but may also be ruled out by a 
Court of Law. 

It should also be recognized that under the Land Registry 
Act only an owner has an appeal in the case of refusal. 
There is some question as to whether or not objecting 
parties have an appeal." 

The City Manager submits the foregoing for the INFORMATION 
of Council. 




REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


MARCH 22/APRIL 3, 1979 


A meeting of the Standing Committee of Council on Community Services 
was held on Thursday, March 22, 1979, at approximately 1:30 P.M. 
and reconvened on Tuesday, April 3, 1979, at approximately 10:00 
A.M., both in Committee Room No. 1, Third Floor, City Hall. 


COMMITTEE CLERK: H. Dickson 


Recorded Vote 

Unless otherwise indicated, votes of the Committee on all items 
are unanimous. 


RECOMMENDATION 

1. First Quarterly Report from 

Downtown Housing Implementation Committee 

City Council, on November 7, 1978, approved a series of 
recommendations from a joint meeting of the Community Services and 
Planning & Development Committees held October 12, 1978, regarding 
downtown housing policies. 

These recommendations instructed the City Manager to establish 
immediately a Downtown Housing Implementation Committee to develop 
and expedite a comprehensive and co-ordinated housing plan for the 
Downtown area; the Committee would be comprised of representatives 
from Health, Fire, Permits & Licenses, Planning and Social Planning 
Departments. The recommendations also contained terms of reference 
for the Downtown Housing Implementation Committee including a 
stipulation that it report quarterly to the Community Services 
Committee. 

At the March 22nd, 1979 meeting, the Committee had before it 
for consideration the first quarterly report from the DHIC, a 37- 
page comprehensive document (on file in the City Clerk's office) 
which concluded with fifteen (15) recommendations pertaining to 
housing policies in the Downtown core area. This report was 
accompanied by a City Manager's svuranary report dated March 2nd, 
1979 (copy circulated) . 

Appearing before the Committee were representatives of 
Social Planning, Permits & Licenses, Health, Planning and Fire 
Departments, representatives of the B.C. Hotels Association, 
representatives of the Downtown Eastside Residents' Association, 
several rooming house and/or hotel operators, and other interested 
parties . 

At the March 22nd meeting, the Deputy Director of Social 
Planning, who is chairman of the DHIC, with assistance from other 
City staff members, reviewed the report page by page with the 
Committee, explaining the rationale which led to the DHIC recom- 
mendations, and it was pointed out that in order to upgrade the 
existing poor stock of housing accommodation, both new development 
and renovations to existing housing are required. 


PRESENT: 


Alderman Rankin, Chairman 

Alderman Bellamy (March 22 meeting only) 


Alderman Gerard 
Alderman Little 
Alderman Marzari 


Continued 
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standing Committee of Council on Community Services 

March 22/April 3, 1979 


Clause No. 1 Continued 

It was noted there are 196 hotels and rooming houses in the 
subject area bounded by Great Northern Way, Keefer Street, Homer 
and Cambie Streets and Burrard Inlet, and there is presently a 
vacancy rate of approximately 37%. 

In response to a question about types of government assistance 
available to the owners of hotels and/or rooming houses for up- 
grading, the Deputy Director of Social Planning responded only the 
Federal R.R.A.P. programme is available and that Bill C-29, designed 
by the Federal Government to increase the level of assistance to 
rooming houses, had only recently been adopted by the House of 
Commons . 

Mr. R. Youngberg, Associate Director, Area Planning, stressed 
that a critical aspect of the DHIC report on upgrading the Down- 
town core housing is the assumption that money is available for 
rehabilitation of the existing stock of housing. He explained 
that although Bill C-29 has gone through the House, the guidelines 
for eligibility have not yet been announced. 

New Provincial Government assistance to low-income tenants 
will provide up to $130.00 per month toward rent which, in turn, 
may mean lodging house and/or hotel operators, by charging this 
higher level of rent, may realize additional funds which can be 
plowed back into building renovations . 

A new "Housing Standards for Older Multiple Residential 
Buildings By-law" is being prepared by the DHIC and will be 
presented to Council for approval in approximately three months 
and that this by-law, together with a unified approach to by-law 
enforcement by City inspectors, should prove more effective in 
the City's efforts to upgrade existing housing. 

A spokesman for the B.C. Hotels Association advised the 
Committee his association had met with the DHIC; that it supports 
the concept of a unified approach on building inspections; that 
the new Provincial G.A.I.N. rental assistance rates should make 
it easier for lodging house and/or hotel operators to consider 
renovations; and that the association will co-operate with 
Council's endeavours to increase the standard of housing. 

The Committee, on March 22nd, was in receipt of a brief dated 
March 22, 1979 (on file in the City Clerk's office) from the Down- 
town Eastside Residents' Association proposing that, with a 37% 
vacancy rate, the solution to the problem of sub-standard housing 
is to close down 37% of the worst housing and relocate the tenants 
to the 63% of the better housing which tenants will be able to 
afford with the new $130.00 shelter allowances. 

Ms. Jean Swanson of the Downtown Eastside Residents' Associa- 
tion urged the Committee to strive for the construction of new 
buildings for residential accommodation in the Downtown Eastside 
and took exception to statistics contained in the DHIC report 
comparing the cost of new housing with the cost of renovated housing. 

Following brief discussion of some aspects of the new housing 
policies proposed by DHIC, the Committee was forced to adjourn 
because of other meetings and agreed to reconvene at 10:00 A.M., 
Tuesday, April 3, 1979, and requested staff to present a summary 
or a draft of the proposed new by-law. 

The meeting adjourned at approximately 3:15 P.M. 


* * * * * ' 
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Clause No. 1 Continued 


The Committee reconvened on this matter at 10:00 A.M., 
Tuesday, April 3rd, 1979, in Committee Room No. 1, and had 
before it for consideration a memo dated March 30, 1979 (copy 
circulated) from the Chairman of the Downtown Housing Imple- 
mentation Committee providing additional information, including 
an explanation of the existing by-law standards in relation to 
standards as revised by the proposed new by-law (Attachment 1) 
and additional statistics illustrating the costs of rehabilitating 
existing housing and the costs of building new housing (Attach- 
ments 2 and 3) . 

Distributed to Committee members were copies of a letter 
dated March 28, 1979 (on file in the City Clerk's office) from 
Ms. Patsy George, co-ordinator of Downtown/Strathcona Services 
for the Ministry of Hximan Resources, commenting on Downtown 
Eastside housing; and copies of a brief dated April 2, 1979 
(on file in the City Clerk's office) from Mr. W. C. Hennessy, 
community worker with First United Church, commenting on the 
recommendations contained in the DHIC and summary City Manager's 
report. 

Again, appearing before the Committee were representatives 
of Social Planning, Fire, Permits & Licenses, Health and Planning 
Departments, representatives of the Downtown Eastside Residents' 
Association and B.C. Hotels Association and other interested 
parties . 

Mr. Doug Purdy, Deputy Director of Social Planning and 
chairman of DHIC, explained to the Committee that whereas DHIC 
feels both new and renovated housing are required, current 
restrictions on the availability of Central Mortgage & Housing 
Corporation mortgage money will restrict construction of new 
housing to a maximum of approximately 100 units per year and a 
total of 2,000 new housing units is required in the Downtown 
core area. 

Following a brief explanation by Mr. Purdy of his March 30th, 
1979 memo and a review of the DHIC recommendations, the Committee 
and staff discussed the rate of housing closures if the proposed 
new by-law is adopted and several answers were put forward, some 
staff members suggesting that the 1978 rate of 1,000 units being 
closed could double under the new by-law, and other officials 
speculating the closure rate may not accelerate. 

However, it was pointed out the terms of reference of the 
DHIC require it to report quarterly to the Community Services 
Committee, and Mr. Purdy assured the Committee that the rate of 
housing closure would be carefully monitored and reported 
regularly to the Standing Committee. 

There was also considerable discussion and some difference of 
opinion amongst staff members present on the effects of Council 
approving the DHIC recommendation #3 which calls for the transfer 
of lodging house inspector positions out of the Health Department 
and into Permits & Licenses as part of the consolidated approach 
to by-law enforcement. 

The Acting Medical Health Officer suggested that integration 
of by-law enforcement staff will not result necessarily in better 
enforcement; that rewriting of current by-laws must bccur first. 
He also suggested that if Health inspector positions are transferred 
away from his department, the department may not have sufficient 
manpower to carry out its routine health inspections with the 
same frequency it does now. 


Continued 
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The Director of Environmental Health added that the problem 
of poor housing is not just a matter of poor building conditions, 
that problems of "hard to house" tenants and bad management also 
must be examined. 

The Chief Fire Warden also urged that new by-laws must first 
be adopted before the City can effectively require the housing 
stock to be improved; and that each inspectional discipline is 
best able to enforce his own area of regulations. 

In response, the Deputy City Manager explained that a consider- 
able amount of staff time was spent in the preparation of the DHIC 
report and that the recommendations represent the best proposal of 
staff's efforts. He added that on the matter of Health inspectors 
being seconded to the Permits & Licenses Department, a lot of time 
was spent on this question; that the original proposal to do this 
was put forward by former Medical Health Officer, Dr. Bonham, some 
two years ago, and that the DHIC conclusion was that Health By-law 
requirements would continue to be well served inspectionally and 
that inspections requiring Health Department expertise will still 
remain under the Health Department's control. 

Concern was also expressed by the Committee over the so-called 
"grandfather clause", a stipulation in the City's Fire By-law that 
the owners of those buildings who were required by the City three 
or four years ago to install a complete sprinkler system would not 
be required to make additional renovations above or beyond the 
sprinkler system. 

The statement was made that Council should endeavour to honour 
its commitment to the owners of these buildings, and it was noted 
that this "promise" did not emanate from staff but was stated by 
the Council of the day following pressure from hotel and/or rooming 
house operators . 

The chairman of the DHIC suggested the City's efforts to 
improve the housing standard would be hamstrung if the present 
Council insisted on adhering to the previous Council's stipulation 
that no upgrading would be required beyond the installation of 
sprinkler systems. 

On the matter of the "grandfather clause", Mr. Purdy pointed 
out that recommendation #11 calls for an examination of the implica- 
tions of this matter, and the Deputy City Manager said a decision 
on this matter will not have to be made until the Committee and/or 
Council has before it for approval the final draft of the new 
Housing Standards for Older Multiple Residential Buildings By-law. 

A spokesman for the Carpenters Union, the B.C. and Yukon 
Building Trades Council and the B.C. Federation of Labour addressed 
the Committee briefly, urging that new housing should be the City's 
priority; that existing conditions are disgraceful and degrading. 

A recommendation was put forward that Council ensure that any 
new regulations should be made to conform with Council's previous 
commitment to building owners who installed sprinklers, but this 
was withdrawn after it was pointed out recommendation #11 calls 
for an examination of that aspect of by-law standards. 

It was noted from the last paragraph on the March 30, 1979 
memo from the chairman of DHIC that he had an additional recom- 
mendation regarding the construction of new dwelling units and 
the Committee felt this should be added to the DHIC recommendations. 


Continued 
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Following discussion, it was 
RECOMMENDED 

A. THAT Council approve the following goals pertain- 
ing to residential hotels and rooming houses in 
the City of Vancouver: 

i) to retain a sufficient stock of adequate 
and affordable accommodation for the per- 
manent tenants of Downtown residential 
hotels and rooming houses; 

ii) to upgrade the size and quality of accom- 
modation to at least minimum housekeeping 
room standards in cases where a building 
contains predominantly long-term tenants 
and the building owner/operator wishes to 
retain its present use; 

iii) to establish and enforce 15-20 year standards 
of upgrading for such buildings. 

B. THAT the Staff Downtown Housing Implementation 
Committee, as presently constituted, be authorized 
to : 

i) co-ordinate the joint inspection of residential 
hotels and rooming houses in the Core Area, 
beginning on a scheduled basis in Area 1, to 
achieve the foregoing goals; 

ii) undertake this program by enforcing the 

relevant City by-laws pertaining to the clean- 
ing and maintenance, rehabilitation and when 
necessary, closure of these buildings on the 
understanding that scheduling will refer to 
those buildings considered to be in the worst 
condition as a first priority of inspection. 

C. THAT Council approve the transfer of the required 
number of Lodging House inspection vacancies from 
Health to Permits & Licenses as they occur, with 
interim seconding arrangements to maintain the 
current inspection programs; and that appropriate 
Lodging House By-law changes be reported on by the 
Director of Legal Services. 

D. THAT the success of the transfer of these positions 
and the advantages and disadvantages of a uni- 
discipline approach be evaluated and reported to 
City Council by the City Manager within one year, 
with a progress report from the Downtown Housing 
Implementation Committee within six months. 

E. THAT the Director of Permits & Licenses be authorized 
to exercise discretion in applying the by-laws adminis- 
tered by him in keeping with the City's goal of retain- 
ing an adequate stock of affordable housing for tenants 
of residential hotels and rooming houses. 


Continued . . . . 
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NOTICE OF MOTION (cont'd ) 

Education and Social Service Costs (cont'd ) 

AND WHEREAS Federal Provincial agreements now permit 
a Provincial Government to levy an extra percentage 
on corporation and personal income taxes, to provide 
for special regional needs; 

THEREFORE BE IT RESOLVED THAT this Convention of the 
Union of B.C. Municipalities petition the Provincial 
Government to levy additional income tax to provide 
for the portion of the approved Education program now 
borne by the municipalities; 

FURTHER BE IT RESOLVED THAT the total Homeowner Grant 
be permitted to apply toward the cost of Health, 
Welfare and municipal services for which the 
municipality is totally responsible. ' 

(notice) 

2. Redevelopment of Block: 

Robson Street, Burrard Street, etc . 

MOVED by Aid. Phillips, 

THAT WHEREAS the City owns approximately 307p of the property 
in the block bounded by Robson, Burrard, Thurlow and the Smithe- 
Haro Connector; 

AND WHEREAS this property could be redeveloped in such a way 
as to enhance the attractiveness of the shopping area commonly 
known as Robsons trasse ; 

AND IVHEREAS such redevelopment would also enhance the value 
of the City's property; 

THEREFORE BE IT RESOLVED THAT the City agree in principle 
to participate as a partner in the redevelopment of the block 
bounded by Robson, Burrard, Thurlow and the Smithe-Haro Connector: 

AND FURTHER THAT the City agree to pay half the cost of a 
feasibility study of the area; it being understood that the 
City's share would not exceed $10,000 and that the study would 
be completed in 2 to 3 months. 

(Notice) 


The Council recessed at approximately 4:00 P.M. following 
which the Council reconvened in an 'In Camera' meeting in the 
Mayor 's Office. 


The foregoing are Minutes of the Regular Council meeting of 
January 19, 1971. 
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F. THAT a budget of up to $5,000 be approved by 
Council to be used by the Director of Permits 

& Licenses to retain the services of independent 
contractors to provide upgrading cost estimates 
for residential hotels and rooming houses. 

G. THAT the Director of Planning review the Develop- 
ment Permit Process and the Zoning By-law with a 
view to developing a method of expediting the 
processing of applications to renovate older rental 
accommodation appropriate to the objective of main- 
taining a stock of modest priced hotel and rooming 
house accommodation. 

H. THAT the Building, Lodging House, Fire and Health 
By-laws be examined by the Director of Legal 
Services with a view to setting a scale of minimum 
fines tailored to the seriousness of by-law offences 
for an early report to Council. 

I. THAT Council approach the Attorney-General's 
Department regarding 

i) the establishment of a regional or local 
By-law Court to adjudicate civic by-law 
violations ; 

ii) extending the jurisdiction of the Justice 
of the Peace Referee's Court. 

J. THAT the voluntary ticketing method on minor by-law 
violations be explored by the Directors of Legal 
Services and Permits & Licenses for an early report 
to Council. 

K. THAT the concept of a "Housing Standards for Older 
Multiple Residential Buildings By-law" which sets 
15-20 year standards for accommodation being up- 
graded be approved in principle; and that such a 
by-law be prepared at the earliest possible date 
for report to Council by the Downtown Housing 
Implementation Committee; and that the implications 
for the Grandfather Clause in the Fire By-law be 
reviewed. 

L. THAT the City of Vancouver approach the Federal 

Government with a proposal to revise the guidelines 
and increase funding available to the RRAP program 
with the objective of making the program more 
attractive to private residential hotel and rooming 
house owners . 

M. THAT the Greater Vancouver Housing Corporation be 

approached to purchase, upgrade and manage residential 
hotels and rooming houses in the Core Area as the 
need for such housing under their auspices arises. 

N. THAT the Director of Planning review and, if necessary, 
recommend amendments to the Zoning and Development 
By-law to ensure that the liveability of existing 
residential hotels and rooming houses is maintained 
by appropriate setbacks to new development. 


Continued 
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0. THAT the Downtown Housing Implementation Committee 
continue to report to City Council on a quarterly 
basis; and that the next quarterly report contain 

i) a progress report on inspections of residential 
hotels and rooming houses; 

ii) a proposed "Housing Standards for Older Multi- 
ple Residential Buildings By-law"; 

iii) a progress report on the Canada Works Paint-up, 
Clean-up program proposed for selected resi- 
dential hotels and rooming houses should it 
be approved; 

iv) a discussion of zoning and development 

proposals pertaining to vacant and partially 
used buildings in Area 1 of the Core Area; 

v) an examination of social service needs of 
permanent residents in residential hotels 
and rooming houses . 


P. THAT Council encourage as a priority the construction 
this year of at least 100 new bachelor dwelling units 
in the Downtown core area and that more than 100 units 
per year be constructed, if possible. 


The meeting adjourned at approximately 11:45 A.M. 
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PART REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


APRIL 5, 1979 


A meeting of the Standing Committee of Council on Community Services 
was held on Thursday, April 5, 1979, in Committee Room No. 1, Third 
Floor, City Hall, at approximately 1:30 P.M. 


PRESENT: 

ABSENT ; 
COMMITTEE CLERK: 


Alderman Rankin, Chairman 
Alderman Bellamy 
Alderman Gerard 
Alderman Little 

Alderman Marzari 

H. Dickson 


Recorded Vote 

Unless otherwise indicated, votes of the Committee on all items 
are unanimous . 


RECOMMENDATION 

1. Grant Request - Vancouver Urban Core 
Community Workers Association 

At the request of the Chairman, the Committee considered a 
letter dated March 29, 1979 (copy circulated) from the secretary 
of the Vancouver Urban Core Community Workers' Association 
requesting a grant of $1,572.00 from the City to send six (6) 
persons to the Urban Core Support Network workshop in Edmonton 
from April 30th to May 3rd, 1979, at a cost of $1,572.00. 

Ms. Renate Shearer of the Social Planning Department appeared 
before the Committee on this matter and pointed out that while the 
application does not meet the City's criteria for community 
services grants , the City did provide funds two years ago to send f 
two community workers to a previous conference. 

Ms. Shearer said the conference is a good one and the Urban 
Core Community Workers' Association is an umbrella organization 
encompassing such agencies as St. James Social Services, The Door 
Is Open, New Hope Centre, Lookout, Downtown Eastside Women's 
Centre and First United Church which do not have the necessary 
funds to send representatives to this event. 

Following brief discussion, it was 

RECOMMENDED 

THAT Council approve a grant of $524.00 from the 
community services grants budget to send two 
representatives, preferably volunteer workers, 
from the Vancouver Urban Core Community Workers' 
Association to the Urban Core Support Network 
workshop in Edmonton from April 30th to May 3rd, 
1979. 


***** 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


April 5, 1979 


A meeting of the Standing Conunittee of Council on 
Finance and Administration was held on Thursday, 
April 5, 1979, at 3:30 p.m., in the No. 3 Committee Room, 
third floor. City Hall. 

PRESENT ; Alderman Puil (Chairman) 
Alderman Ford 

Alderman Gerard (absent April 4th only) 
Alderman Little 

Alderman Marzari (present April 2nd only) 

ALSO 

PRESENT: Alderman Boyce 
CLERK: G. Harden 


RECOMMENDATION : 

1. 1979 Operating Budget Estimates 

The Finance Committee sbheduled three meetings on 
April 2, 4 and 5, 1979 to consider the attached Manager's 
Report dated March 27, 1979 and the individual budget 
packages of Departments and Boards as set out by the Budget 
Review Committee. 

The Finance Committee reviewed departmental budgets 
with the following Departments and Boards : 

City Clerk and Archives Planning 

Emergency Program Social Planning 

City Manager Fire 

Mayor Permits & Licenses 

Law Park Board 

Personnel Services Britannia 

Health Civic Theatres 

Library Police 

Finance Civic Buildings 

Engineering 

The following issues were raised during the budget 
review: 

Mayor's Office 

The Mayor's office requested that a position of Police 
Liaison Officer be established at City Hall at a basic 
annual cost of $30,381 (1978 rates). The proposed 
responsibility of the position would be as follows: 


1. Co-ordinate and provide personal security for the Mayor, 
other Members of Council, and staff. This would involve 
discussions and consultation with all Council Members 
and Departments to determine adequate individual 
security requirements to suit their specific needs. 

2. In conjunction with the Mayor's Executive Assistant, 
provide escort service for His Worship and other 
dignitaries, as and when necessary. 
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Clause No. 1 cont'd 

3. Act as Sergeant-at-Arms for City Council meetings. 

4. Act in the capacity of a general security advisor to the 
staff at City Hall regarding such things as hostage 
situations and telephone or written or personal threats. 

5. Act as liaison between all the Members of Council and 
the Vancouver Police Department. The information that 
would pass through the incumbent would include up-to-date 
data on dissident groups and individuals, V.I. P. security 
and other major security projects and operations involving 
civic functions. 

6. Any other duties deemed necessary by the Mayor in con- 
sultation and with agreement between the Chief Constable, 
the Vancouver Policemen's Union and the Members of the 
Vancouver Police Board. 

The Mayor advised that the Police Department has stated that 
the personal protection of the Mayor and Members of Council 
(and our staff and the City Hall itself) is inadequate as 
it now stands. Also, threats of physical confrontation 
between citizens and staff people have recently taken place. 
A fire bomb was recently thrown at City Hall. In addition 
to this, there are many occasions when it is necessary to 
utilize the Police Department's on-duty manpower to transport 
ourselves and other dignitaries to certain formal civic 
functions. The Police Department has outlined two problems 
regarding such transportation, one being the fact an Officer 
has to be removed from the field, and secondly, I or any other 
Member of Council is unable to assign specific responsibility 
to one individual Officer. Security measures at Vancouver 
City Hall are ppor in relation to other Canadian cities. 

On April 2, 1979, the Committee requested that more 
information be provided and that the Police Chief be 
requested to provide a report on the need for the requested 
position. 

The Committee had for consideration a letter dated 
April 3, 1979 and attached job description from the Deputy 
Chief Constable, a memo dated April 5, 1979 from the Van- 
couver Police Board recommending that the position be 
established, and a memo dated March 12, 1979 from the Mayor 
to the Director of Finance and the City Manager regarding 
the position. 

Following discussion, the majority of the Committee 
agreed that such a position should be established for a 
trial period of two years. 


Law Department 

The Law Department appealed their submission of $10,500 
for carpeting in the outer office where there are ten 
employees typing and word processing equipment is operating. 
Due to the noise level, it is almost impossible to carry on 
a telephone conversation and the installation of carpeting 
should alleviate this considerably. The Budget Review 
Committee supported this request but could not approve it 
because of budget constraints and policy regarding carpeting. 
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Personnel Department 

The Director of Personnel Services advised the 
Committee that he is reviewing the matter of the hiring 
of outside workers, and he would be submitting reports 
to Council in approximately one month on the Town Crier 
paper and the safety function and the Committee agreed to 
defer further consideration of these matters pending 
the report. 

Vancouver Public Library 

The Committee discussed the following appeals of the 
Library Board: 

-that the book budget be increased from 5% to 8.8% 

to account for inflation - $21,809 
-that their salary savings of $48,142 be transferred 

to purchase books 
-extended public relations - $4,500 

-carpet and tile for main floor of central library - $38,000 
-air conditioning the South Hill Branch Library - $24,000 

The Committee was opposed to an increase in the library 
book budget for inflation and did not agree with a transfer 
of salary savings to the book budget. The Committee supported 
the balance of the libraries' appeals. 

On December 7, 1978, the Finance Committee requested 
the Library Board to report back on whether savings could be 
made through curtailment of hours in the library system. 
The Library Board distributed copies of the attached letter 
dated March 27, 1979 giving suggestions on a survey they had 
conducted in January 1979. The letter sets out a schedule 
of the Library Board's first and second choices for closing 
each of the 15 branch libraries three hours per week. If a 
three hour reduction went into effect at the end of April 
1979, the savings for the 1979 budget would be $62,300. 

The Library Board advised that all branches would be 
seriously affected by a reduction in hours and South 
Granville, Joe Fortes, Britannia and Oakridge libraries 
would be affected most because of higher circulation, heavy 
use, size, etc. 

Following discussion, it was felt that the Library 
Board should be requested to reduce the hours of all the 
libraries except for the four mentioned , with the budget 
reduction for 1979 being $52,000. 

Engineering Department 

The Committee considered the attached Manager's Report 
dated March 26, 1979, wherein the City Engineer reported 
on the following three items that he appealed: 

-2 national and 7 regional conferences - $4,500 
-temporary help in the Traffic Division - $10,000 
-review and analysis of the by-law requirements 
for parking - $21,473 

The Committee did not agree with additional funds for 
temporary help in the Traffic Division but supported the 
additional conferences and study of the parking by-law 
requirements. The Committee discussed maintenance of the 
Connaught Bridge and questioned whether it is sound practice 
to cut back this year. The Engineer advised that he would be 
reporting further to Council on this matter and the Committee 
agreed to defer consideration pending report to Council. 


4 


Report of Standing Committee 
on Finance and Administration 
April 5, 1979 


(III-4) 


Clause No. 1 cont'd 

Fire Department 

The Committee discussed the Fire Department budget and 
the Fire Chief reported that he expected to report on the 
fire insurance rating in approximately one month. He further 
reported that the Municipality of Burnaby does not wish to 
discuss mutual aid with Vancouver and the City Manager was 
requested to discuss the matter with the City Manager of 
Burnaby. 


Social Planning Department 

The Committee discussed the attached Manager's Report 
dated March 30, 1979, wherein the Director of Social Planning 
reported on the Poser and Reser accounts . A Committee member 
questioned whether the discretionary authority should rest 
with staff or should the accounts be submitted to the Finance 
Committee quarterly. The City Manager advised that it could 
operate either way but it has operated well under the present 
system and there have not been any problems with it as far as 
the City Manager's office is concerned. 


Parks Board 

The Committee had for consideration a letter dated 
April 2, 1979 from the Chairman of the Board of Parks and 
Recreation advising that the Board reviewed the budget 
reductions of N.N.R. funds made by the Budget Review 
Committee and the further reduction of $200,000 recommended by 
the Finance Committee on March 22, 1979. City Council on 
April 3, 1979 agreed to defer consideration of the Finance 
Committee's recommendation on the $200,000 reduction pending 
a Park Board meeting with the Finance Committee on April 5, 
1979 regarding their budget appeals. The letter from the 
Park Board sets out their appeals as follows : 

" (1) New and Non-Annual Recurring Items - $54,670.00 

We have determined that reductions in N.N.R. funds in 
the amount of $54,670.00 have resulted in a reduction 
in the level of service which will have some definite 
adverse effects on our parks and facilities. The 
deterioration that will take place over the next year 
will result in future increased costs of building and 
equipment repairs and replacement. This "false economy" 
will further reduce the value and enjoyment of our parks 
and facilities during 1979 and likely in subsequent years. 
The Board feels that many facilities and neighbourhood 
parks have suffered over the years^ by the limited amount 
of N.N.R. and maintenance funds and the effects of 
deferred maintenance are most visible in services 
offered at neighbourhood parks and facilities. 

(2) $200,000 Budget Reduction recommended by the Finance 
& Administration Committee on March 22, 1979 


After adjusting the Board's budget submission from 
$11,570,671.00 to $11,116,219.00 the Staff Budget Review 
Committee acknowledged in their report of March 20, 1979, 
that they are of the opinion that there are no further 
areas for significant budget reductions without affect- 
ing the level of service. Therefore, the Board requests 
that the Committee re-evaluate the basis for establishing 
further budget reductions. 
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Should Council approve the $200,000 reduction in the level of 


service the following action would be necessary: 

(a) Marine Drive Foreshore Park Maintenance 

and Scything $ 20,000. 

(b) Reduction of General Park Maintenance . . 68,000. 

(c) Partial Closure of Indoor Pools 

(summer time) 60,000. 

(d) Closure of Indoor Pools on Saturday and 

Sunday evenings 22,000. 

(e) Reduced Playground Program 30,000. 


$200,000. 


Every indication to date is that citizens of Vancouver place 
a high priority on their recreational parks and facilities 
and it is anticipated that a strong representation would be 
made to City Council when the effects of these reductions 
become visible. Further to this there are areas of the 
Park Board's operation which through previous years 
restrictions have resulted in a low standard of service to 
the public, therefore, further cuts will have a compounding 
effect. " 


Following review of all the departmental budgets, the 
Committee reviewed all the appeals presented and took action 
as follows: 

RECOMMENDED 

Law Department 

A. THAT $10,500 be approved for carpeting the outer 
office in the Law Department. 


Library Board 

B. THAT the request for an increase in the book budget 
from 5% to 8.8% by the Library Board be turned down. 

C. THAT the request by the Library Board that a staff 
budget reduction of $48,142 be applied to the purchase 
of books be turned down. 

D. THAT an amount of $4,500 be approved for public relation 
purposes for the Library Board. 

E. THAT an amount of $38,000 be approved for carpeting 
the main floor of the Central Library. 

F. THAT an amount of $24,000 be approved for air 
conditioning at the South Hill Branch Library. 

G. THAT the Library Board be requested to reduce the 
opening hours at each branch library and the Central 
Library three hours per week excluding the South 
Granville, Joe Fortes, Oakridge and Britannia Branches, 
with a 1979 budget reduction of $52,000. 

(Alderman Marzari and Alderman Ford contrary.) 
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Engineering Department 

H. THAT an amount of $4,500 be approved for 2 additional 
national and 7 additional regional conferences in the 
Engineering Department budget. 

I. THAT an amount of $21,473 be approved for a review 
and analysis of the parking by-law requirements. 

(Alderman Puil contrary.) 


Social Planning Department 

J. THAT the report of the Social Planning Department be 
received for information. 


Parks Board 

K. THAT the Finance Committee re-confirm its previous 
position of March 22, 1979 as follows: 

"That the Vancouver Park Board make a $200,000 
reduction in its 1979 budget (as established 
by the Budget Review Committee) with adjustments 
to be allowed for equipment, utilities and wages 
as necessary, and further, the Park Board advise 
the Director of Finance as soon as possible of 
the adjustments to the budget, and further, the 
Park Board report on these adjustments to Council 
as soon as possible." 


Mayor's Office 

L. THAT the position of Police Liaison Officer be 

established for a trial period of two years from the 
date of approval, at an annual cost of $30,381. 


The remaining items appealed by Departments and Boards were 
not granted. 


M. THAT the foregoing adjustments made by the Finance 

Committee and the adjustments made by the City Manager 
and Director of Finance during budget reviews be 
approved. (Adjustments to the basic and supplemental 
estimates are shown on Schedule 1, with the details in 
the individual Budget Packages.) 


************** 
The meeting adjourned at approximately 5:00 p.m. 

************** 
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CITY OF VANCOUVER 


BUSINESS TAX ASSESSMENT ROLL 


1979 


April 12, 1979 

Vancouver City Council, sitting as a Court of Revision 
for the Business Tax Assessment Roll, a quorum of which is 
six members, met on Thursday, April 12, 1979, at approximately 
9:30 a.m., in the No. 1 Committee Room, third floor. City Hall, 

PRESENT ; Mayor Volrich 

Aldermen Bellamy, Boyce, Ford, 
Gerard, Little, 
Marzari and Rankin 

ABSENT ; Aldermen Harcourt, Kennedy 

and Puil 

CLERK; J. Thomas 


MOVED by Aid. Rankin, 
SECONDED by Aid. Bellamy, 

THAT the Court of Revision convene to revise and correct 
the Business Tax Assessment Roll for the year 1979, and to 
hear all lawful complaints against the assessment as made by 
the City Treasurer and Collector of which notice has been given 
in accordance with the Business Tax By-law. 

- CARRIED UNANIMOUSLY 

The City Treasurer and Collector submitted a list of 7 4 
appeals and the following appellants spoke in support of their 
appeals ; 

- No. 4 Mr. Karchie, Belkraft International Ltd. 

- Nos. 29 Mr. Chen, Chi & Chris Company Ltd. 

& 30 

- No. 36 Mr. Tarnowski , Garden of Eden Leisure Club 

Nos. 37 Mr. Dixon, Hilton of Canada Western Ltd., 
to 40 d.b.a. Hotel Vancouver 

No. 41 Mr. Ho, Ho Investments Ltd. 

No. 49 Mr. Bain, Party time Division of Party time 
Dance Novelty Ltd. 

- No. 50 Mr. Choe, Pvong Suk-Choe 

- No. 51 Mr. Sedlacek, Jack J. Sedlacek, d.b.a. 

Four Seasons Marine 


In addition, the Court took action on Appeal No. 3, as well 
as on recommendations submitted by the Provincial Assessor. 

The Appeal List, which forms part of these minutes and is 
initialled by the Clerk, has recorded on it the decisions of the 
Court of Revision. 
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BOARD OF ADMINISTRATION . . . (WORKS) 1 


January 15th, 1971 


WORKS & UTILITY MATTERS 


CITY ENGINEER'S REPORT 


1. Reconstruction of Sewer on Ash Street 
between the Lane South of Broadway and 
the Lane South of 11th Avenue 


"This old sewer is too small to serve the proposed new 
Extended Care Unit of Vancouver General Hospital, It should be 
reconstructed in separate (twin) sewers. 

The estimated cost is $24,000. 

I RECOMMEND that $24,000 be appropriated for this purpose 
from Account Code 0116/7906, 'Miscellaneous - Unallocated' in the 
1970 Sewers Capital Budget." 

Your Board RECOMMENDS the above-noted report of the 
City Engineer be adopted. 

2 . Reconstruction of Sewer on Woodland Drive 

"The following sections have been found poor on T.V. 
inspection and should be reconstructed: 

a) 177 feet between 11th Avenue and l2th Avenue. 

b) the section from 13th Avenue to 130 feet south of 
14th Avenue. 


The estimated cost is $23,500. 

I RECOMMEND that $23,500 be appropriated for this viork from 
Account Code 0116/7906, 'Miscellaneous - Unallocated' in the 1970 
Sewers Capital Budget." 

Your Board RECOMMENDS the above-noted report of the City 
Engineer be adopted. 
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Business Tax Assessment 
Roll 1979 (cont'd) 


MOVED by Aid. Bellamy, 
SECONDED by Aid. Boyce, 

THAT the Business Tax Assessment Roll for the year 1979, 
as amended this day, be confirmed. 

- CARRIED UNANIMOUSLY 


***** 

The Court adjourned at approximately 11:10 a.m. 

***** 


The foregoing are Minutes of a Special Council 
Meeting (Court of Revision) held on April 12, 197 9, 
adopted by Council on April 24, 1979. 



CITY OF VANCOUVER 


747 


REGULAR COUNCIL MEETING 


A Regular Meeting of the Council of the City of Vancouver was 
held on Tuesday, April 24, 1979, in the Council Chamber, 
commencing at 2:00 p.m. 


PRESENT : Mayor Volrich 

Aldermen Bellamy, Boyce, Ford, Gerard, 
Harcourt, Kennedy, Little, 
Marzari and Puil 

ABSENT : Alderman Rankin 

CLERK TO THE COUNCIL: R. Henry 


PRAYER 

The proceedings in the Council Chamber were opened with prayer. 


'IN CAMFRA' MEETING 

The Council was advised there were matters to be considered 
'In Camera' later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Harcourt 
SECONDFD by Aid. Bellamy 

THAT the minutes of the following meetings be adopted: 

Regular Council - April 10, 1979, except 'In Camera', 
Special Council (Court of Revision) - April 12, 1979. 

- CARRIED UNANIMOUSLY 


* * * * * 


The Regular Council recessed and reconvened 
at 2:15 p.m., following the Special Council, 
(Public Hearing) 


* * * * * 


C0MI4ITTEE OF THE WHOLE 

MOVED by Aid. Bellamy 
SECONDED by Aid. Gerard 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Volrich in the Chair. 

- CARRIED UNANIMOUSLY 


Cent ' d 
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UNFINISHED BUSINESS 


1 . Motion - Procedure By-law Amendment 

Council on April 10, 19 79 resolved to further defer the 
following motion of Alderman Little to today's Council meeting: 

" THAT WHEREAS the Council Procedure By-law provides that 
no member shall use offensive words in or against the Council 
or any member thereof; 

AND WHEREAS offensive words are used in Council meetings 
both against the Council and against members thereof; 

AND WHEREAS the respect for Council and its integrity is 
challenged ; 

THEREFORE BE IT RESOLVED THAT Section 20 of Procedure 
By-law No. 3792 be amended to provide additionally as follows: 

'If and when the Presiding Officer requests a member 
of Council to apologize for what is, in his opinion, 
an offence against either a member of Council or the 
Council itself and the Presiding Officer fails to 
receive such apology in Council meeting, he may then 
' name ' the member . 

On a member being named, the City. Clerk shall minute 
the name of the offending member, together with a 
brief statement of the infraction. ' " 


MOVED by Aid. Marzari, 

THAT consideration of the above motion be again deferred 
to the next meeting of Council. 

- CARRIED 

((Aldermen Kennedy, Gerard, Puil and the Mayor opposed.) 


COMMUNICATIONS OR PETITIONS 


1. 205-209 East 6th Avenue 

Special Inspection Permit B92209 

Council noted a request from Mr. B. Dumancic to address 
it on the inspection by the City of the property at 

205-209 East 6th Avenue. The City Clerk noted that the Director 
of Permits & Licenses is preparing a report for Council on this 
matter. 

MOVED by Aid. Puil, 

THAT the request of Mr. Dumancic to address Council 
be approved and the delegation be heard when the relevant report 
is before Council. 

- CARRIED UNANIMOUSLY 


Cont • d. . . 
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COMMUNICATIONS OR PETITIONS (Cont'd) 


2. Canadian Association of Chiefs 
of Police Conference - Luncheon 

In a letter dated March 22, 1979 the Secretary of the 
Vancouver Police Board advised Council of the following 
resolution of that Board: 

'THAT City Council be requested to host a 
luncheon for delegates and wives attending 
the 1979 Annual Conference of the Canadian 
Association of Chiefs of Police to be held 
in Vancouver August 20 to 25, 1979.' 


MOVED by Aid. Little, 

THAT Council host a luncheon for delegates and wives 
attending the 1979 Annual Conference of the Canadian Association 
of Chiefs of Police in Vancouver in August up to an amount of 
$6500.00. 

- CARRIED 

(Aldermen Ford, Marzari and Puil opposed.) 


3. Unicef British Columbia - Grant Request 
to Help Defray Costs of Annual Dinner 

In a letter dated April 4, 1979 the Provincial Chairman of 
Unicef British Columbia advised that the Annual Meeting of this 
organization will be held May 11 and 12, 1979 in Vancouver with 
the Annual Dinner scheduled for the evening of May 11, 1979. 
The organization was requesting the City for a grant of $500.00 
to cover part of the cost of this event. 

MOVED by Aid. Boyce, 

THAT Council approve a grant of $500.00 to Unicef British 
Columbia towards the cost of the May 11, 1979 dinner to be held 
during their convention in Vancouver. 

- LOST NOT HAVING RECEIVED 
THE REQUIRED MAJORITY 

(Aldermen Harcourt, Kennedy and Puil opposed.) 


Council then reconsidered this request and , it was 


MOVED by Aid. Gerard, 

THAT Council approve a grant of $500.00 to Unicef British 
Columbia towards the Cost of the May 11, 1979 dinner to be held 
during their convention in Vancouver. 

- CARRIED UNAI^IMOUSLY AND 
BY THE REQUIRED MAJORITY 


Cont'd 
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COMMUNICATIONS OR PETITIONS (Cont'd) 


4. 


Lions Gate Road Runners - Grant Request 
to Cover Expenses for Traffic Engineering 
Requirements and Police Services 


The Race Director of the Lions Gate Road Runners, in a 
letter dated April 16, 1979 requested a grant from Council to 
cover expenses in excess of the anticipated cost for traffic 
engineering and police services in connection with their 1979 
Vancouver International Marathon Race. The organization inaicated 
it had expected expenses for these services to be approximately 
$1500.00 when in fact the estimated costs for traffic engineering 
services would be $6000.00 and the cost of the required police 
services would be an additional $1373.00. Therefore, the 
organization was requesting a grant of $5500.00 to offset these 
expenses . 

MOVED by Aid. Harcourt, 

THAT Council approve a grant of $27 50 to the Lions Gate 
Road Runners to offset part of the additional expenses involved 
in its Vancouver International Marathon Race. 


The Vancouver Public Library Staff Association, in a letter 
dated April 20, 1979, requested an opportunity to address Council 
on May 1, 1979 to appeal Council's decision to reduce the Library 
Board budget. A similar request was received from the Vancouver 
Public Library Board. 

MOVED by Aid. Harcourt, 

THAT the above requests be approved. 


6. Grant Request from Mr. Richard Allen - 
Vancouver Heritage Advisory Committee 

In response to a request from the City Clerk's office the 
Chairman of the Heritage Advisory Committee commented on a request 
from Mr. R. Allen for funding towards publication of a non-profit 
Heritage book on Vancouver. The Chairman of the Heritage Advisory 
Committee supported Mr. Allen's request for a grant of $500.00 
from the City. Also before Council were details of Mr. Allen's 
proposed book. 

MOVED by Aid. Kennedy, 

THAT a grant of $500.00 be approved to Langara College 
towards the cost of publishing Mr. Allen's book on Vancouver, 
funds to be appropriated from City Publishing Reserve. 


- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 


5. 


Vancouver Public Library Staff Association - 
Reduction of Library Budget 


- CARRIED UNANIMOUSLY 


- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 
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CITY MANAGER'S REPORTS 


A. MANAGER'S GENERAL REPORT 
APRIL 20, 1979 


Works & Utility Matters 
(April 20, 1979) 

The Council considered this report which contains 
two clauses identified as follows: 

CI. 1: Tender Awards 

CI. 2: Watermain Installation - 1978 Capital 
Budget 

Clauses 1 and 2 

MOVED by Aid. Puil, 

THAT clause 1 be received for information and the 
recommendation of the City Manager as contained in clause 2 
be approved. 

- CARRIED UNANIMOUSLY 


Social Service and Health Matters 
(April 20, 1979) 


The Council considered this report which contains two 
clauses identified as follows: 

CI. 1: Mountain View Cemetery - Tenth Renovation 

CI. 2: Amendment to Health By-law No. 4387, Section 61 


Clauses 1 and 2 

MOVED by Aid. Little, 

THAT the recommendations of the City Manager as contained 
in clauses 1 and 2 be approved. 

- CARRIED UNANIMOUSLY 


Building and Planning Matters 
(April 20, 1379) 

The Council considered this report which contains four 
clauses identified as follows: 

CI. 1: Kensington N.I. P. - Second Bowling Green for 
Gray ' s Park 

CI. 2: Kensington N.I. P. - Gray's Park Carved Sign 
CI. 3: Kiwassa N.I. P. - One Year Progress Report 
CI. 4: False Creek - Subletting of Certain Parking 
Spaces 

Kensington N.I. P. - Second Bowling Green for 
Gray's Park 

(Clause 1) 

MOVED by Aid. Kennedy, 

THAT the recommendation of the City Manager as contained 
in this clause be approved. 

- CARRIED UNANIMOUSLY 


Cont'd. . . 
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Building and Planning Matters 
(April 20, 1979) 


Kensington N.I. P. - Gray's Park Carved Sign 
(Clause 2) 


MOVED by Aid. Boyce , 

THAT the recommendation of the City Manager as contained 
in this clause be approved. 

- CARRIED UNANIMOUSLY 


Clauses 3 and 4 

MOVED by Aid. Puil, 

THAT the recommendations of the City Manager as contained 
in clauses 3 and 4 be approved. 

- CARRIED UNANIMOUSLY 

Fire and Traffic Matters 
(April 20, 1979) 

Transit Changes on Pender Street 
to Accommodate Chinese Garden Park 
(Clause 1) 


MOVED by Aid. Kennedy, 

THAT the recommendation of the City Manager as contained 
in this clause be approved. 

- CARRIED UNANIMOUSLY 


Finance Matters 
(April 20, 1979) 

The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Schedule of Rental Rates 

The Queen Elizabeth Theatre, 

The Queen Elizabeth Theatre and The Orpheum 

September 1, 1979 to August 31, 1980 

CI. 2: Provincial Government's Recreational Facilities 
Assistance Program (REFAP) - Capital Grant 

Cl. 3: Automatic Liquor Dispensing System for Theatre 
Bars 

Schedule of Rental Rates 

The Queen Elizabeth Theatre, 

The Queen Elizabeth Theatre and The Orpheum 

September 1, 1979 to August 31, 1980 

(Clause 1) 

MOVED by Aid. Little, 

THAT the recommendation of the City Manager as contained 
in this clause be approved. 

- CARRIED UNANIMOUSLY 


Cont'd 
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CITY MANAGER'S REPORTS (Cont'd) 


Finance Matters (Cont'd) 
(April 20, 1979) 


Provincial Government's Recreational 
Facilities Assistance Program (REFAP) - 
Capital Grant Applications 1979 
(Clause 2) 


When considering this clause Council noted a letter from 
the Vice-chairman of the Council Committee on the Arts advising 
the Committee supports the New Play Centre's Waterfront Theatre 
on Granville Island and urging Council approve the Manager's 
recommendation on the priority given to this project. 

MOVED by Aid. Puil, 

THAT this clause of the Manager's Report be referred to 
the Standing Committee on Finance and Administration for con- 
sideration at its meeting of April 26, 1979; 

FURTHER THAT the Committee be given power to act in this 
matter. 

- CARRIED UNANIMOUSLY 


Automatic Liquor Dispensing System 
for Theatre Bars 

(Clause 3) 


MOVED by Aid. Bellamy, 

THAT the following recommendations of the Manager of the 
Civic Theatres be approved: 

"a) Council appropriate $35,000 for purchase of 
automated dispensing equipment for the Queen 
Elizabeth Theatre and Playhouse Bars, to be 
provided from Contingency Reserve. 

b) Council authorize calling tenders for purchase 
of this equipment. 

c) Payment of $300 to Grayson Beverages for 
installation of test equipment be authorized 
from the above funds." 

FURTHER THAT, as recommended by the City Manager, and in 
view of the benefits to the operator , this matter be included in 
the forthcoming renegotiations of the Queen Elizabeth Theatre 
Restaurant lease. 

- CARRIED UNANIMOUSLY 


During discussion of the above clause reference was made 
to the poor facilities in the Civic Theatres for dispensing of 
coffee and soft drinks. The City Manager indicated he will 
discuss this matter with the Manager of the Civic Theatres. 


Cont'd 
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CITY MANAGER'S REPORTS (Cont'd) 


Property Matters 
(April 20, 1979) 

The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Assignment of False Creek Ground Lease 
CI. 2: 2782 Grandview Highway 
CI. 3: Sale of Property 

Clauses 1-3 inclusive 

MOVED by Aid. Little, 

THAT the recommendations of the City Manager as contained 
in clauses 1, 2 and 3 be approved. 

- CARRIED UNANIMOUSLY 


B. MANAGER'S SPECIAL REPORT 
APRIL 20, 1979 


19 79 Supplementary Capital Item - 
Centre Boulevard 22nd Avenue 
(April 20, 1979) 

Council agreed to defer consideration of this item to later 
this day when Report V, Clause 2 was being considered. 


STANDING COMMITTEE REPORTS 

I. Report of Standing Committee 
on Community Services 
(April 5, 1979) 

The Council considered this report which contains four 
clauses identified as follows: 

CI. 1: Extension of "Pub" Hours - Devonshire Hotel 
CI. 2: Sale of Surplus City Furniture to Non-Prof it 
Organizations 

CI. 3: Complaints re Bayswater House, 20 34 Bayswater 
Street 

CI. 4: Nursing Home Facilities 

Extension of "Pub" Hours - 

Devonshire Hotel 

(Clause 1) 


MOVED by Aid. Bellamy 

THAT the recommendations of the Committee, as contained in 
this clause, be approved. 

- CARRIED 

(Aid. Little opposed) 

Clauses 2-4 inclusive 

MOVED by Aid. Bellamy 

THAT the recommendations of the Committee, as contained in 
clauses 2, 3 and 4, be approved. 

- CARRIED UNANIMOUSLY 
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II. Report of Standing Coiiutiittee 
on Planning and Development 
(April 5, 1979) 

The Council considered this report which contains four 
clauses identified as follows: 

Cl . 1: Eraser River Estuary Study 

CI. 2: Proposed R.C.M.P. Expansion and Redevelopment 

Cl. 3: P.N.E. Land Use Control 

Cl. 4: Housing Information and Reports Package 

Clauses 1 and 2 

MOVED by Aid. Harcourt 

THAT the recommendations of the Committee, as contained in 
clauses 1 and 2 of this report, be approved. 

- CARRIED UNANIMOUSLY 


P.N.E. Land Use Control 
(Clause 3) 


When considering this clause Council noted a request from 
the General Manager, Pacific National Exhibition, to address Council 
on this matter at its meeting of May 1, 1979. 

MOVED by Aid. Harcourt 

THAT the delegation request of the P.N.E. be approved and 
consideration of this clause in the Standing Committee's report 
of April 5„ 1979 be deferred until May 1, 1979. 

- CARRIED UNANIMOUSLY 


Housing Information and 

Reports Package 

(Clause 4) 


MOVED by Aid. Harcourt 

THAT the recommendations of the Committee, as contained in 
this clause, be approved after deleting the second sentence in 
Recommendation (A) . 

- CARRIED UNANIMOUSLY 


cont'd 
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(WORKS ) 2 


3. Reallocation of Sewer Funds 

1970 Sewers Capital Budget 

"In order that funds may be available for current appropriations 
and adjustments as required, it is desirable that the following; 
unexpended balances be consolidated into one account. 

I therefore RECOMMEND making the following transfers: 

Account Code Ollb/7901, "City Subdivisions - Unallocated" $ 25,418 

Code 0116/7903, "Prior to Paving - Unallocated" 6,280 
Code 0116/7904, "Reconstruction & Relief -Unallocated" 11 .048 

TOTAL $ 42.746 

TO 

Account Code Ollb/7906, "Miscellaneous - Unallocated". 


Your Board RECOMMENDS the above-noted report of the City Kngineer 
be adopted. 


4. Reallocation of Sewer Funds 

1970 Sewer Capital Budget 

"The Sewer Fund includes a sum of $500,000 for Sewering Area E 
of the South East Sector (Champlain Heights). To date $350,000 of this 
has been transferred to other accounts as no work is proceeding in this 
area at present. 

It now appears that, if a uniform programme of construction 
is to be maintained for the balance of the 1970 budget period that the 
remaining $150,000 should be made available for current appropriation^ 
on the basis that all South East Sector funds will be replaced out of 
the next Five Year Plan funds when the area is to be serviced. 


I therefore RECOMMEND that $150,000 be transferred from Account 
Code 0114/2050, "Provision for Sewering South East Sector, Area E 
to the 1970 Sewers Capital Budget Account Code 0116/7906, "Miscellaneous 
Unallocated". 


Your Board RECOMMENDS the above-noted report of the City Engineer 
be adopted. 

recct^mendation 

5, Local Improvereenta - Initiative Principle 
Fir at Step 

The City Kngineer reports as follows: 

"I consider it advisable to carry out the following projects as 
Local Improvements: 

Pavement and Curbs 

- Gamble Street E/S, U9th Avenue to appro xinritely 262 ft, south 

of 6Uth Avenue 

- Kent Avenue North, Ontario 3t,reet to Main Street 

- William Street, Vernon Drive to Great Northern Railway right-of-way 

Pavetnent and Curbs (Local Residential) 

- Ruby Street, Wellington Avenue to B.C. Hydro right-of-way 

- S4S anat Street ^S, lith Avenue to lane south 

Lane ^av anient 

- Lane south of 8th Avenue, ^feather Street to Ash Street. 

/continued ,. 
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STANDING COMMITTEE REPORTS (Cont'd) 


III. Report of the Standing Committee 
on Transportation 
(April 5, 1979) 

The Council considered this report which contains five 
clauses identified as follows: 


CI. 

1: 

CI. 

2: 

CI. 

3: 

CI. 

4: 

CI. 

5: 


1977 Vancouver Traffic Survey 
Transcontinental Rail Passenger Terminal 
Sidewalk Cafe - Greers Restaurant 
Request for Pedestrian Actuated Signal at the 
Intersection of Dundas Street and Lakewood Drive 
Survey for Transit Service to the Vancouver 
Museum and Planetarium Complex 


Clauses 1-5 inclusive 

MOVED by Aid. Kennedy 

THAT the recommendations of the Committee, as contained in 
clauses 1, 2, 3, 4 and 5 of this report, be approved. 


- CARRIED UNANIMOUSLY 


IV. Report of the Standing Committee 
on Community Services. 
(April 12, 1979) 

The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Balmoral and Carleton Hotels 
CI. 2: Neighbourhood Pub Application - 

43-44 Granville Island 
Cl. 3: Health Urtj-t at West 42nd Avenue 


Balmoral and Carleton Hotels 
(Clause 1) 


When considering this clause, the Council noted that as 
requested by the Committee the Police Department had submitted a 
report giving crime/casualty statistics re Balmoral and Carleton 
Hotels . 

MOVED by Aid. Gerard 

TIIAT the recommendations of the Committee, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Little 

THAT the Community Services Committee be instructed to further 
consider the matter of the Carleton Hotel. 

- CARRIED UNANIMOUSLY 


Cont'd 
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STANDING COMMITTEE REPORTS (Cont'd) 

Community Services (Cont'd) 

Neighbourhood Pub Application - 

43-44 Granville Island 

(Clause 2) 

The Deputy Chairman advised that the person objecting to the 
proposed pub in this location has withdrawn his objection and 
also his request to make a formal submission on this matter. It 
was therefore 

MOVED by Aid. Gerard 

THAT Council advise the Provincial Liquor Control & Licensing 
Branch that Council has no objection to the establishment of a 
neighbourhood pub by JALM Holdings Ltd. in the former Arrow Transfer 
building on Granville Island, subject to the applicant complying 
with all City by-laws and regulations. ^ 

- CARRIED 

(Aldermen Kennedy and Little opposed) 


Health Unit at West 4 2nd Avenue 
(Clause 3) 


MOVED by Aid. Gerard 

THAT the recommendation of the Committee, as contained in 
clause 3 of this report, be approved. 

- CARRIED UNANIMOUSLY 


V. Report of the Standing Committee 
on Finance and Administration. 
(April 12, 1979) 


The Council considered this report which contains five 
clauses identified as follows: 

CI. 1: 1979 Grant Request - S.P.C.A. 
CI. 2: 1979 Supplementary Capital Budget 
CI. 3: 19 79 Operating Budget - Final Report 
CI. 4: Luncheon for the Association of World War I Flyers 
CI. 5: Salary Increase for Mayor, Deputy Mayor and 
Aldermen 


1979 Grant Request - S.P.C.A. 
(Clause 1) 


MOVED by Aid. Puil 

THAT the recommendation of the Committee, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 


Clause 2 and 4 

MOVED by Aid. Puil 

THAT the recommendations of the Committee, as contained in 
clauses 2 and 4 of this report, be approved. 


- CARRIED UNANIMOUSLY 
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STANDING COMMITTEE REPORTS (Cont'd) 
Finance and Administration (Cont'd) 


1979 Operating Budget 
- Final Report 
(Clause 3) 


MOVED by Aid. Puil 

THAT the recommendations of the Committee, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Ford 

THAT consideration of Recommendation B of the Committee, as 
contained in this clause, be deferred until such time as the 
Standing Committee on Finance and Administration is considering 
Priority for items. 

- LOST 

(Aid. Bellamy, Boyce, Gerard, Harcourt, Kennedy, 
Little, Puil, Rankin and the Mayor opposed) 

The motion to defer having lost, the motion by Alderman Puil 
was put and carried unanimously. 


Council then considered a City Manager's report dated April 
20, 1979 in which the City Manager reported on a 1979 Supplementary 
Capital Item - Centre Boulevard - 2 2nd Avenue, Nanaimo to Renfrew. 
In this report the City Manager endorsed the recommendation of the 
City Engineer that Council approve an additional amount of $200,000 
in the 1979 Supplementary Capital Budget to cover the cost of a 
Centre Boulevard - 2 2nd Avenue, Nanaimo to Renfrew. 

MOVED by Aid. Puil 

THAT the recommendation of the City Manager, as contained in 
this report, be approved. 

- CARRIED 

(Aid. Marzari opposed) 


When considering this report. Council had for consideration a 
City Manager's report , circulated this day, in which the Director 
of Finance submitted a revised summary of the Operating Budget 
Estimates of Revenues and Expenditures for 1979. This report also 
recommended approval of a Resolution, attached as Schedule A, 
adopting the 1979 Operating Budget Estimates. The Explanatory 
Report recommended that the Recommendation B of the Standing 
Committee, as contained in its report of April 12, 1979, be amended 
to include a revised mill rate of 44.02. 

MOVED by Aid. Puil 

THAT the recommendations of the Committee, as contained in 
this clause, be approved after amending recommendation B by 
deleting the figures 43.61 and inserting in lieu thereof the 
figures "44.02". 

- CARRIED UNANIMOUSLY 


cont ' d 
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STANDING COMMITTEE REPORTS (Cont'd) 


Finance and Administration (cont'd) 


MOVED by Aid. Puil, 

WHEREAS the City Manager and the Director of Finance were instructed 
by Council on February 20, 1979 to review estimated Revenues and Expenditures 
of the City for the year 1979 with Department Heads and Boards and to report 
back through the Standing Committee of Council on Finance and Administration; 

AND WHEREAS Council has reviewed reports on the 1979 Estimates 
prepared by the City Manager and the Director of Finance dated March 27th, 
April 11th and April 24th, and has recommended certain amendments thereto; 

AND WHEREAS the total estimated expenditures of the City to pay all 
debts and obligations of the City falling due in the year 1979, exclusive of 
the amounts required for School, the Greater Vancouver Regional Hospital 
District, the Greater Vancouver Regional District and the British Columbia 
Assessment Authority purposes and not otherwise provided for, as amended 
by Council amount to $182,714,956; 

AND WHEREAS the total estimated expenditure as aforesaid is the 
sum of the appropriation requests of all Departments and Boards properly 
supported by detailed analyses of those expenditures and listings of the 
salaried staff; 

AND WHEREAS the total estimated revenue of the City for 1979 from 
sources other than real property taxes, as amended by Council, amounts to 
$93,412,541; 

AND WHEREAS the amount of the General Tax Levy so required is 
$89,302,415; 

THEREFORE BE IT RESOLVED that the said estimates, both as to totals 
and individual items pertaining thereto, of the City Manager and the Director 
of Finance as so amended by Council be and the same are hereby adopted by 
Council . 


- CARRIED UNAl^IMOUSLY 


Salary Increase for Mayor, 
Deputy Mayor and Aldermen 
(Clause 5) 


The Mayor excused himself from the Chair during consideration 
of Recommendation A of the Committee, as contained in this clause, 
and Deputy Mayor Marzari assumed the Chair. 

MOVED by Aid. Puil 

THAT Recommendation A of the Committee, as contained in 
this clause, be approved. 


- CARRIED 


(Aid. Ford, Harcourt and 

MOVED by Aid. Puil 

THAT Recommendation B of 
this clause, be approved; 

FURTHER THAT the Mayor's 
January 1, 1980. 


the Deputy Mayor opposed) 

the Committee, as contained in 

salary be increased 7*5% effective 


- CARRIED 


(Aid. Ford opposed) 


The Mayor and the Chairman of the Finance Committee thanked 
the members of the Finance Committee and Civic staff for their 
excellent work on the 1979 Budgets. 
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DELEGATIONS 

1. Community Services Grant Appeals 

In accordance with approved procedure. Council heard appeals 
from the following organizations on its decisions on their grant 
applications . 

Mr. E. Ducharme addressed Council on behalf of the Native 
Street Workers Project. He reviewed the work of the Project staff 
over the past year and indicated the main thrust was to help 
Native residents to encounter high risk problems in the Downtown 
area and he requested Council reconsider his decision to not approve 
the grant for his organization for 1979. 

MOVED by Aid. Little 

THAT consideration of the grant appeal by the Native Street 
Workers Project be deferred until after the Provincial Election 
at which time the Mayor discuss funding of this project with the 
Minister of Human Resources. 

- CARRIED 

(Aldermen Gerard and Marzari opposed) 

Ms. Robina Gwinn addressed Council and appealed Council's 
decision to not approve a grant of $10,000 for 1979 to SPARC. 
Ms. Gwinn reviewed the work of SPARC with particular reference to 
the Committee on Aging. She circulated for Council's information 
SPARC'S updated Senior Citizen's Guide to Services in British 
Columbia and also referred to a number of other publications and 
research which SPARC has done related to problems of the aging. 

MOVED by Aid. Kennedy 

THAT Council approve a grant of $10,000 to the Social Planning 
and Review Council of British Columbia to cover the cost of one 
salary , with any costs in excess of the unallocated Community Service 
Grants funds to come from Contingency Reserve. 

- CARRIED BY THE 
REQUIRED MAJORITY 

(Alderman Puil and the Mayor opposed) 


Mr. B. Kane, Lower Mainland Stroke Association (Vancouver 
Branch) , appealed to Council to approve an additional grant of 
$279 to this Association (Council had previously approved a 
grant of $12,674 to this Association for 1979). Mr. Kane indicated 
that this Association operates on a very tight budget hence its 
appeal for additional funding. 

MOVED by Aid. Boyce 

THAT an additional grant of $279 to the Lower Mainland Stroke 
Association (Vancouver Branch) be approved, funds to be allocated 
from Contingency Reserve. 

- CARRIED BY THE 
REQUIRED MAJORITY 

(Aldermen Little and Puil opposed) 


G.V.R.D. Matters 


There were no matters to be considered in preparation for 
the G.V.R.D. Meeting to be held on Wednesday, April 25, 1979. 
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RISE FROM COMMITTEE OF THE WHOLE 

MOVED by Aid. Bellamy 

THAT the Committee of the Whole rise and report 


- CARRIED UNANIMOUSLY 


MOVED by Aid. Harcourt 
SECONDED by Aid. Bellamy 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


BY-LAWS 

1. BY-LAW TO AMEND BY-LAW NO. 5226 

BEING A COMPREHENSIVE DEVELOPMENT 
DISTRICT BY-LAW 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Marzari, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Marzari, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


2. BY-LAW TO LEVY A RATE ON PROPERTY 

TO RAISE MONIES REQUIRED TO BE PAID 

TO THE GREATER VANCOUVER REGIONAL 
DISTRICT 


MOVED by Aid. Puil, 
SECONDED by Aid. Little, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Puil, 
SECONDED by Aid. Little, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 


- CARRIED UNANIMOUSLY 
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BY-LAWS (Cont'd) 


3. BY-LAW TO LEVY A RATE ON PROPERTY 
TO RAISE MONIES REQUIRED TO BE 
PAID TO THE GREATER VANCOUVER 
REGIONAL HOSPITAL DISTRICT 

MOVED by Aid. Puil, 
SECONDED by Aid. Little, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Puil, 
SECONDED by Aid. Little, 

THAT the By-law be given second and third readings and the 

Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


4. BY-LAW TO LEVY RATES ON ALL TAXABLE 
REAL PROPERTY ON THE REVISED ASSESS- 
MENT ROLL PREPARED PURSUANT TO THE 
ASSESSMENT ACT FOR THE CITY OF 
VANCOUVER TO RAISE A SUM WHICH, ADDED 
TO THE ESTIMATED REVENUE OF THE CITY 
FROM OTHER SOURCES, WILL BE SUFFICIENT 
TO PAY ALL DEBTS AND OBLIGATIONS OF 
THE CITY, FALLING DUE WITHIN THE YEAR 
1979, AND NOT OTHERWISE PROVIDED FOR 

MOVED by Aid. Puil, 
SECONDED by Aid. Little, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Puil, 
SECONDED by Aid. Little, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


cent 'd 
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MOTIONS 

A. Allocation of Land for Lane Purposes 
(South 2 feet of Lot 11, Block 5, 
District Lot 636, Plan 1902) 


MOVED by Aid. Harcourt 
SECONDED by Aid. Bellamy 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver for lane purposes land in the City of Vancouver, 
Province of British Columbia, more particularly known and described 
as follows: 

South 2 feet of Lot 11 
Block 5, District Lot 636, 
Plan 1902 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes and declared to form and to constitute portion of 
a lane. 

- CARRIED UNANIMOUSLY 


B. Allocation of Land for Lane Purposes 
(North 2 feet of Lot 47, Block 5, 
District Lot 636, Plan 1902) 


MOVED by Aid. Harcourt 
SECONDED by Aid. Bellamy 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver for lane purposes land in the City of Vancouver, 
Province of British Columbia, more particularly known and described 
as follows: 

North 2 feet of Lot 47 
Block 5, District Lot 636, 
Plan 1902 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes and declared to form and to constitute portion of a 
lane . 

- CARRIED UNANIMOUSLY 


cent 'd 
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ENQUIRIES AND OTHER MATTERS 


Leave of Absence 
- Alderman Gerard 

MOVED by Aid. Ford 
SECONDED by Aid. Little 

THAT Alderman Gerard be granted a leave of absence from 
April 27 - May 27, 1979 inclusive. 

- CARRIED UNANIMOUSLY 


Alderman Kennedy 
Tynehead Project 


Alderman Ford - 
F.C.M. Delegates 


Alderman Ford - 
Integrated Committee of 
Council, School Board 
& Park Board 


requested that all members of 
Council, who are Directors of 
the G.V.R.D., endeavour to be 
present at the Board Meeting of 
April 25, 1979 to ensure deferral 
of this matter. 

enquired of the Mayor which 
Aldermen he had appointed as Council 
delegates to the forthcoming F.C.M, 
Meeting and she also queried whether 
Aldermen who are prepared to pay 
their own way to attend this meeting 
would have official status. 

The Mayor advised that he had named 
Aldermen Bellamy, Little and Puil 
as Council delegates to this meeting 
He also indicated that those 
Aldermen who wished to attend at 
their own expense could have officia 
status as the City has been allocate 
a maximum of seven voting delegates 
for this. 

stated the School Board is anxious 
that this Committee meet before the 
end of May and she requested that th 
Mayor appoint two Aldermen to serve 
on this Committee. 

It was also noted that the Park 
Board is anxious to have Council 
members appointed to this Committee. 

The Mayor agreed to neime two 
Aldermen as Council representatives 
to this Committee. 


Alderman Bellamy - 
Proposed Cambridge Loop 


referred to a recent public meeting 
on this topic and a memo which he 
subsequently sent to the Mayor. 
He requested that the Mayor review 
his memo, discuss it with 
officials and bring forward recom- 
mendations . 

The Mayor so agreed. 


The Council recessed at approximately 4:30 p.m. to reconvene 
"In Camera" in the Mayor's Office. 


The foregoing are Minutes of the Regular 
Meeting of Council of April 24, 1979, 
adopted by Council on May 1, 1979. 
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R'^'j.rd of AdTainlstration, January 15?, 1?71 (WORKS - 3) 

Clause $ Contin'ued 

The City's share of the '^ambio St.reet proja.-t ($3?9>355) is available in 
funds already budgeted, and the balance of the City' a share ($66,359) will 
be available subject to Council approval of the 1971 Basic Capital Budget." 

Second Step 

The Director of Flnanf^e aubinlts the following report on the financial arrange- 
ments : 

"In accordance with the provisions of the Local Inqjrovement Procedure B|y- 
Law, I ajn submitting the City Engineer's report dated January 15, 1971. 

The estimated total cost of these improvements is $ii99,531 and the City's 
share of the coat is $U25,7lIi. 

I have to report that the necessary financial arrangements can be made for 
the Gamble Street project and, subject to Council approval of the 1971 Basic 
Capital Budget, for the other projects." 

Your Board has decided that it is desirable to undertake the projects referred 
to and 

RECOMMBiDS that the reports of the City Engineer and Director of Finance 
be adopted. 


INFORMATION? 


6, Air Pollution 

The Director of Permits and Licensos reports as follows? 

"City Council on December l5, 1970 considered a Board of Administration 
report dated November 27, 1970 in respect to Air Pollution in the Marpole 
area. The motion at the time, contained the following clause t- 

'(c) the Air Pollution Control Division report on measiirements 

taken in 1969 since the passage of the Air Polliition Control 
By-law, together with any other pertinent information for 
Council • s further study, ' 

The November 27, 1970 report included the following two statements :- 

'The dustfall records for the Marpole area have shown a significant 
decrease from 38,3 tons per square mile in 1956 to 12,6 tons per 
square mile in 1969. 

The sulphur dioxide determinations in the Marpole area have shown 
a decrease from ,37 micrograms per 100 square centimeters/day in 
1959 to ,17 micrograms per 100 square centimeters/day in 1969.' 

The dustfall average for the first eleven months of 1970 was 9.9 tons 
par square mile. The sulphur dioxide measurement for the same period 
was 0.11 micrograms per 100 square centimeter s/day. 

The B.C. Research CoTincil report dated December 1, 1970 on Air Quality 
in British Columbia, when referring to Vancouver, states that:- 

'The dustfall level is low for a City the size of Vancouver and 
has pix>bably reached a minimum plateau. Rural communities 
experience a background dustfall of the order of 5 to 8 tons 
par square mile per month, ' 

The same report, when refeirring to sulphur dioxide, states thati- 


/continued . 
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MANAGER'S REPORT, APRIL 20, 1979 (WORKS: Al - 1) 


WORKS & UTILITY MATTERS 


INFORMATION 

1, Tender Awards 


The Purchasing Agent reports as follows: 

"In accordance with Council policy, contracts for the following supplies 
were awarded by the City Manager/ authorized City Officials: 

Firemens* "Nomex" Turnout (Bunker) Pants 
Ammonia Diazo White Print Machine 
Trucks 

Funeral Services for Deceased Indigents 
Supply & Delivery of Lumber 
40 K.W. L.C.G. Lawn Tractor 
Road Marking Paint 


Copies of the details of these Tender Awards are attached," 

The City Manager submits the foregoing report for Council's INFORMATION. 


RECOMMENDATION 

2. Watermain Installation - 1978 Capital Budget 
The City Engineer reports as follows: 

"A watermain replacement is required on Rogers Street from Powell 
Street to approximately 410 feet north at an estimated cost of $ 44,000. 

This installation is to replace an old 6-inch pit cast iron pipe of 
inadequate carrying capacity. 

I recommend that the above installation be approved and that the 

$ 44,000 for this work be appropriated from Waterworks Capital Account 

# 128/7903, 'Uncompleted Design - Unappropriated'." 

The City Manager RECOMMENDS that the recommendation of the City 
Engineer be approved. 


FOR ADOPTION SEE PAGE{S) .l.^J — • 
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MANAGER'S REPORT, April 20, 1979 (SOCIAL: A-2 - 1) 


SOCIAL SERVICE AND HEALTH MATTERS 


RECOMMENDATION 

1 . Mountain View Cemetery - Tenth Renovation 

The Acting Medical Health Officer requests approval of the following 
project as detailed: 

"As a further step in the overall renovation of the Mountain 
View Cemetery, it is now requested that the Tenth Renovation 
project be authorized. The purpose of this program is 
two-fold, first to reduce maintenance costs and secondly 
to add to the beauty of the Cemetery. 

The Tenth Renovation will include an area of approximately 
6 acres - Veterans' Section - Home 2 - Blocks 13, 14, 15, 16. 
In this area there are 3105 markers and it is proposed to 
place all of them flush with the ground. 

In renovating this area, 600 new graves will become 
available for sale at $70.00 per grave, plus $40.00 per 
grave for care. A reduction of $5,000.00 per year in 
labour costs is also estimated (1978 rates) . 

The estimated cost of the renovation is summarized as 
follows : 


1978 Rates 


Labour: (Grading, cultivating, resetting 



markers, etc., including fringe 



benefits at 29%) 

$42,915. 

72 

Estimated 8% increase 

3,433. 

25 

Supplies, etc. 

9,814. 

04 

SUB TOTAL: 

$56,163. 

01 

10% Administrative and overhead 

5,616. 

30 

TOTAL ESTIMATE: 

$61,779. 

31 


It is therefore requested that approval be given for this 
Tenth Renovation and that authority be given to file an 
application with the Minister of Consumer Services to 
proceed with this project. 

The Acting Medical Health Officer recommends that: 

A. Council approve the Tenth Renovation as described 
above, including preparation of such plans and 
records as required. 

B. Funds in the amount of $61,779.31 be appropriated 
from Reserve for Cemetery Redevelopment, 
Account No. 4759. (This has been the source of 
funding for previous renovations of this nature 
for the Cemetery.) 

C. The Acting Medical Health Officer be authorized to 
make the necessary arrangements with the Minister 
of Consumer Services to proceed." 

The City Manager RECOMMENDS that the foregoing recommendations of 
the Acting Medical Health Officer be approved. 


Continued 
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2 . Amendment to Health By-law No. 4387, Section 61 

The Acting Medical Health Officer reports as follows: 

"The Health Department has received a request for permission to sell 
tinvrapped hot pretzels from a vending wagon on the Granville Mall. 
Section 61 of the Health By-law states as follows: 

61. All food served from a food-vending vehicle 
which does not conform to the requirements of 
Section 62 of this by-law must first have been 
prepared and wrapped In a food establishment and 
shall be served in single-use containers. With the 
exception of hot beverages and popcorn, all such 
food must first have been wrapped in single portions 
at the food establishment before being served. 

The Health Department has no objections to pretzels being sold from a 
satisfactory vending vehicle as long as they are protected from 
contamination . 

The Medical Health Officer recommends that the Director of Legal Services 
be instructed to amend Section 61 of the Health By-law 4387 to exempt 
pretzels in addition to hot beverages and popcorn. " 


The City Manager RECOMMENDS that the foregoing recommendation 
of the Acting Medical Health Officer be approved. 


JEPR ADOPTION SEE PAGE(S) ..li-L^ 
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BUILDING AND PLANNING MATTERS 


RECOMMENDATION 

1. Kensington N.I. P. - Second Bowling Green for Gray's Park 
The Director of Planning reports as follows: 
" BACKGROUND 

When City Council approved the revised Kensington N.I, P. Concept Plan on 
November 21, 1978, included in that revision was a budget allocation of 
$75,000 for the construction of a second bowling green on Gray's Park. 
City Council has previously approved a total N.I. P. allocation of $243,155 
for improvements to Gray's Park, which have included the construction of 
a new Community House, tennis courts, park benches, lighting, creative 
play area, parking lot and washrooms. The Community House is now completed 
and most of the other park improvements are also completed. The purpose 
of this report is to recommend that $74,395 be appropriated for 
construction of a second bowling green on Gray's Park. 


PROJECT DESCRIPTION 

The proposed second lawn bowling green would be located immediately east 
of the new parking lot, as shown on the attached map. Appendix "A". A 
design has been worked out between the Vancouver South Lawn Bowling Club 
and the Park Board staff for a modified sand/membrane system with drain- 
age pipes located at 10' centres. This proposed design and estimate is 
also found to be acceptable to the Kensington Citizens' N.I. P. Planning 
Committee. The Director of Planning would agree that it would be approp- 
riate to add a second bowling green to complement the added membership 
potential of the new Community House. The estimated cost for the second 
bowling green, as provided by the Park Board staff is $74,395. 

At the Park Board meeting of April 2, 1979, it was resolved: 
that the Vancouver South Lawn Bowling Club lease be amended 
to include the land area beneath the new clubhouse and park- 
ing area, and to include sufficient land northeast of the 
new clubhouse to accommodate construction of a second bowl- 
ing green. 

RECOMMENDATION 

The Director of Planning recommends that City Council approve the approp- 
riation of up to $74,395 from the Kensington N.I. P. Social/Recreation 
account 891/8704 to the Vancouver Park Board for the construction of a 
second bowling green on Gray's Park, with costs to be shared as follows: 

C.M.H.C. 50% $ 37,197.50 

Province of B.C. 25% 18,598.75 

City of Vancouver 25% 18.598.75 

$ 74,395.00" 

The City Manager RECOMMENDS that the recommendation of the Director 

of Planning be approved. 


2 . Kensington N.I. P. - Gray's Park Carved Sign 
The Director of Planning reports as follows: 

" BACKGROUND 

The Kensington N.I. P. Concept Plan, approved by City Council on April 4, 
1978, included a budget of $50,000 for artwork. On February 13, 1979, 
City Council approved the first allocation in this budget for a commemo- 
rative mural to be painted. As the Kensington N.I. P. progresses, it is 
intended to continue purchasing paintings, murals, sculptures, etc. to be 
located in or on public buildings or spaces for the enjoyment of everyone 
in the community. 
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Clause 2 continued 


PURPOSE OF THIS REPORT 

The purpose of this report is to recommend an allocation to purchase a 
hand carved sign to be placed in front of Gray's Park Community House. 

DESCRIPTION OF THE PROJECT 

The proposed sign would be carved on red cedar board, approximately 

91.4 cm X 213.3 cm (3' X 7'). It would identify the Gray's Park Community 

House and Vancouver South Lawn Bowling Clubhouse and be installed outside 

the building. Ne Chi Zu Guild Signs have submitted a proposal for the 

design, fabrication and installation of the sign, as outlined in Appendix 

"A", at a cost of $869. To this amount should be added 4% Provincial tax 

on all items except the installation cost. The total price is therefore $900.36 


The new Gray's Park Community House is the first major project to be 
completed in the Kensington Neighbourhood Improvement Program. It was 
therefore felt appropriate to purchase a special sign to be installed in 
front of the new building. The Kensington Citizens' N.I. P. Planning 
Committee have considered the proposal and feel that it would be an 
appropriate use for N.I. P. funds. The Director of Planning also agrees 
with the use of N.I. P. funds in this manner. 

The Kensington N.I. P. Planning Committee has decided to consider submis- 
sions for artwork on an individual basis, as they are put forward. At 
the present time, proposals are being developed for a pottery mural for 
the new Community Centre and for a painted mural for the outside of one 
of the schools. Further recommendations will be made to City Council as 
appropriate art proposals are made. 

RECOMMENDATION 

The Director of Planning recommends that City Council approve the approp- 
riation of up to $900.36 from the Kensington N.I. P. Social and Recreational 
Facilities account No. 891/8704 to Ne Chi Zu Guild for the purpose of 
purchasing a carved wooden sign, as outlined in Appendix "A". The costs 
would be shared as follows: 


The City Manager RECOMMENDS that the recommendation of the Director of Planning 
be approved. 


3 . Kiwassa N.I. P. - One Year Pr ogress Repor t 

The Director of Planning reports as follows: 

"On April 4, 1978 City Council approved the Kiwassa N.I. P. Concept Plan. 
The purpose of this report is to inform Council of the progress being 
made on the implementation of this Plan after the first year. 

The Kiwassa N.I. P. Committee has met regularly during the past year. 
They have developed a set of priorities for the implementation of the 
N.I. P. projects, and initiated the implementation of the top priority 
projects. Also, they have dealt with other concerns in the neighbourhood 
which are not directly related to N.I. P. through the funding. For 
instance, they have discussed the problems of increased breaking and 
enterings and vandalism with the community police, and they have taken 
part in discussions with officials from the train companies regarding 
the problems with noise from train traffic late at night. 


COMMENTS 


City 

Province 

Federal 


(25%) 
(25%) 
(50%) 


$225.09 
$225.09 
$450.18 


$900.36. 
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Clause 3 continued 

Two sub-committees were set up to deal with detailed planning of the 
Seymour School Playground and the replacement of Kiwassa Neighbourhood 
House. In addition to a few Committee members, these sub-committees 
include other people from the community who are willing to work on these 
specific projects, but who don't wish to get involved in the other work 
being done by the Committee. The Committee is also keeping in close 
contact with other groups in the neighbourhood, such as the Seymour 
School Parents Consultative Committee and the Kiwassa Neighbourhood 
House Board. 

Progress on the Projects 

In the Concept Plan, six projects were identified which required N.I. P. 
funding: (1) Playground at Seymour School; (2) Street End Mini -Park; 
(3) Kiwassa Neighbourhood House; (4) Curbs, Paving and Sidewalks; (5) 
Street Lighting; (6) Street Trees. The N.I. P. Committee felt the Curbs, 
Paving and Sidewalks project had the highest priority, but they decided 
to proceed more quickly on several other projects, largely because of 
the need to meet specific deadlines for maximum benefit to the program, 
and for the potential of having observable results as quickly as possible. 
Following is a brief progress report on each of the projects, listing them 
in the approximate order in which implementation was started (noting that 
work on three or more projects was often proceeding concurrently). 

1 . Playground at Seymour School 

This was chosen as the first project to be worked on as it seemed the 
most likely to result in readily noticeable results within a very 
short time. Also, there was the potential for using Canada Works 
labour providing the project was ready to implement at an early enough 
date. 

Early in April a Sub-Committee was formed to develop the plans for 
playground facilities on the Seymour School grounds. Through a series 
of discussions with the Sub-Committee, the N.I. P. Committee, the Parents 
Consultative Committee, and others, and the results of a questionnaire 
distributed to all potential users of the facility, a concept plan was 
prepared. Then, during the summer, the Kiwassa N.I. P. Co-ordinator 
drew up detailed plans for playground facilities which were subsequently 
approved by the N.I. P. Committee, the School Board and City Council. 
Also, during the same period, the N.I. P. Committee was successful in its 
bid for a Canada Works grant to pay for a significant portion of the 
cost of labour for this project. On October 17, 1978 City Council 
approved the expenditure of $25,330 from the N.I. P. budgets for this 
playground. 

The School Board crews completed the site preparation in November and 
the Canada Works crew then began the actual playground construction. 
To date, the major structures have been completed. Some finishing 
work and landscaping, to be carried out by the School Board crews, 
with possible assistance from area residents, will complete this 
project within the next month or so. 

An extension of nine weeks was given to this Canada Works project 
to enable construction of a playground at Strathcona School. The 
Kiwassa N.I. P. Committee will continue as sponsor for the Canada 
Works crew while they're at Strathcona School. 

2. Kiwassa Neighbourhood House 

In May, an Advisory Group, functioning as a sub-committee of the N.I. P. 
Committee and the Kiwassa House Board, and including representatives 
from the Civic Buildings Department and City Planning Department, was 
formed. Although restoration of the existing building was originally 
considered, preliminary investigation led to the decision that building 
a completely new facility was the only sensible course of action. The 
next step therefore was to find an architect to design the new building. 
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Clause 3 continued 

Several were interviewed, and on the basis of the Advisory Group's 
recommendation, on July 11, City Council appointed the firm of Beinhaker/ 
Irwin Associates. An architect from this firm worked closely with the 
Advisory Group to prepare plans which met as many of the needs of the 
area as possible. A development permit was applied for on the basis of 
these plans, and approved in January, 1979. 

A preliminary cost estimate showed that the building, as proposed, 
could cost $60,000 to $80,000 more than was tentatively set aside in 
the N.I. P. budget. The Advisory Group solicited donations from service 
clubs and charity organizations and to date have received commitments 
for an additional $41,500. A request for the Provincial Recreation 
Facilities Assistance Program for an additional $39,083 is still pend- 
ing. In the meantime, the design has been cut back to enable the pro- 
ject to proceed with the funds which are presently secured. 

It is planned that tenders will be called early in April, with construc- 
tion to begin in mid-May, and full occupancy and programming of the new 
neighbourhood house occurring on or before October 1, 1979. 

3. Street Lighting 

Implementation of this project involved getting Council approval of 
the appropriation of sufficient N.I. P. funds (received on September 
12, 1978). The Engineering Department subsequently ordered the type 
of lamp standards desired, but problems developed in receiving these 
types of lights. It is estimated that installation can take place 
this summer. 

4. Curbs, Paving and Sidewalks 

As this project is classed as a municipal service, more City funds 
than were originally allocated to Kiwassa are needed. Also, since 
there are insufficient N.I. P. funds to pay for the total cost, the 
property owners and the City must provide money for the portion not 
paid for through N.I. P. 

City Council's Finance Committee discussed the possibility of providing 
this additional City funding several times and on June 15, 1978 recom- 
mended to City Council that sufficient funds (extra City N.I. P. funds 
and the required amount for the City's share to come from the 1978 
Supplementary Capital account) be made available for this project. 
However, this recommendation was predicated on the premise that the 
N.I. P. subsidy to property owners would not exceed 25%. The budget 
presented in the Concept Plan was based upon a 100% subsidy to property 
owners. The implications of altering the subsidy to that degree were 
not clearly understood at the time and consequently Council agreed to 
defer making a decision on this recommendation. 

The Kiwassa N.I. P. Committee discussed this issue at several meetings 
and decided that, in general, a 25% subsidy was acceptable. However, 
they recommended that special consideration in the form of increased 
subsidy be given to corner properties along Glen Drive since they 
would wind up having to pay as much as twice the amount paid by similar 
interior lots. On March 6, 1979 City Council approved proceeding with 
this project on the basis recommended by the N.I. P. Committee. They 
also approved the necessary funding from N.I. P. and the Supplementary 
Capital budget. 

If this project is approved at a special July Court of Revision, 
construction should be able to proceed in the summer of 1979. 

5. Street End Mini -Park 

Recently the N.I. P. Committee, in consultation with the Engineering 
Department, developed a series of design parameters for a mini-park 
on Keefer Street at the foot of the pedestrian overpass. The Planning 
Department has developed some possible concept designs which the N.I. P. 
Committee is considering. Construction of the mini-park should be able to 
take place at approximately the same time as the curbing and paving program. 
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Clause 3 continued 


6. Street Trees 


These cannot be planted until the curbing and paving is completed. 
Since they should be planted in the spring or fall, the trees could 
be installed in the fall of 1979, presuming that the curbing and 
paving is done during the summer. 

As mentioned earlier in this report, the Concept Plan included other pro- 
jects which do not receive N.I. P. funding but which nonetheless are being 
or will be implemented as part of the improvement to the neighbourhood. 
These projects, and all the N.I. P. funded projects, are outlined in 
Appendix I. 

At this time, it is anticipated that the implementation of the complete 
program can be completed by the previously reported date of December 31, 
1979. This situation would, of course, change should one or more of the 
projects be delayed for any substantial period of time. 

The N.I. P. Budget 

The Kiwassa N.I. P. program was originally approved on the basis of a total 
budget of $400,000. At the time of approval of the Concept Plan, an addi- 
tional $46,000 in City funds was added to the budget to help pay the costs 
of administration of the program. When the Street Works project was 
approved on March 6, an additional amount of $30,500 from the Unallocated 
City N.I. P. Funds Account was also approved to pay for the increased City 
share resulting from the cost sharing formula for municipal services. 

To date. Council has approved the expenditure of N.I. P. funds for the 
Kiwassa Neighbourhood House architect, new Street Lighting, the Seymour 
School Playground, and the Street Works project. In addition, approximately 
$40,000 from the total administration budget of $86,000 has been spent to 
date. 

In summary, the balance for the Kiwassa N.I. P. budget is as follows: 


Original Allocation $400,000 
Additional Funds for 

Administration $ 46,000 

Additional Funds for 

Increased City Share 

for Manicipal Services $ 30,500 


Sub-Total $476,500 


Minus: 

Kiwassa Neighbourhood House $ 16,000 

Street Lighting $ 12,000 

Seymour School Playground $ 25,330 

Street Works $ 76,000 

Administration 5 86,000 


Sub-Total - $215,330 
BALANCE $261,170 


As mentioned earlier, funds other than those received directly from N.I. P. 
have been received for various projects. These funds, with their sources, 
are as follows: 

1 . Kiwassa Neighbourhood House 

- private and service club donations $ 41,500 

2. Seymour School Playground 

- Canada Works (Federal Government) $ 9,912 

- School Board grant $ 4,000 

3. Street Works 

- 1978 Supplementary Capital $164.250 

TOTAL $219,662 
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Clause 3 continued 
Sunmary 

The first year of the Kiwassa N.I. P. program has been very active and 
productive. The Paving, Curbing and Sidewalks project took longer than 
originally expected to get started, but the other projects are all well 
within their scheduled time frames. 

The N.I. P. Committee has been able to continue to provide excellent input 
into the program, and has been able to get more people from ever more 
varied backgrounds and levels of expertise involved in the program. 

The Director of Planning submits the foregoing Progress Report for the 
information of City Council and recommends that City Council submit this 
Kiwassa N.I. P. One Year Progress Report to the Federal and Provincial 
Governments for Information." 

The City Manager REC0W1ENDS that the recommendation of the Director of Planning 
be approved. 


4 . False Creek - Subletting of Certain Parking Spaces 

The Director of Legal Services reports as follows: 

"Parking facilities were constructed in the buildings 
erected by Frank Stanzl Construction Ltd. (the Company) pursuant 
to the following ground leases between the City and the Company 
(the number of parking spaces included in each lease are shown 
in brackets) 

1) Ground lease dated as of October 1st, 19 76 leasing Air 
Space Parcel 1 of Lot 7, Air Space Plan 6 (42 parking 
spaces) 

2) Ground lease dated as of March 10th, 1976, leasing Lot 
9, False Creek, Plan 16003 (44 parking spaces) 

3) Grovind lease dated as of July 1st, 19 76, leasing Air 
Space Parcel 1 of Lot 39, False Creek, Air Space Plan 
4 (2 3 parking spaces) 

These ground leases were subsequently converted 
into strata lot leases under the Strata Titles Act and created 
the following strata corporations, namely: The Owners, 
Strata Plan Vr588, VR419 and VR552 respectively. 

The Company has requested that the Strata Corporations 
be permitted to sublet to the Company the following parking 
spaces, namely: eight (8) parking spaces in Air Space Parcel 
1 of Lot 7, nine (9) parking spaces in Lot 9 and five (5) 
parking spaces in Air Space Parcel 1 of Lot 39. The intention 
of the company is to sell these spaces by way of assignment 
of sublease. 

The Company constructed more than one parking space 
per strata lot in each parking facility and it was always the 
intention of the Company to sell the additional spaces. This 
is confirmed by the Development Consultant for the False Creek 
Development Group. The parking facilities beceime common 
property and thus \inder the control of the Strata Corporations 
before the Company could dispose of the additional spaces and 
in order to recoup its expenses it must regain control of such 
spaces . 

It is recommended that the City consent to the 
following subleases: 

1) sublease by The Owners, Strata Plan VR588 to the Company 
of not more than eight (8) parking spaces in Air Space 
Parcel 1 of Lot 7, False Creek, Air Space Plan 6 ; 
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Clause 4 continued 

2) sublease by The Owners, Strata Plan VR419 to the Company 
of not more than nine parking spaces in Lot 9 , False 
Creek, Plan 16003; 

3) siablease by The Owners, Strata Plan VR552 to the Company of 
not more than five (5) parking spaces in Air Space Parcel 1 
of Lot 39, False Creek, Air Space Plan 4. 


It is further recommended that the form of subleases 
be one satisfactory to the Director of Legal Services and 
that the subleases in the approved form be executed on behalf 
of the City and the seal of the City be affixed thereto." 


The City Manager RECOMMENDS the foregoing recommendations of 
the Director of Legal Services be approved. 


fOR ADOPTION SEE PAGE(S) 
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Clause 6 Continued 

'This data shows the same trends as the dustfall and suspended 
particulate data, a seasonal maxijnum in winter and a trend to 
lower Values with the switch to fuels which apparently have a 
lower sulphur content than the coal which was previously burned,' 

A further measurement of air quality not referred to in the November 27, 1970 
report of your Officials is Co-efficient of Haze determinations. Results 
for the Marpole area in this measurement are;- 

19?9 - l.llj 1968 - 0,60j 1970 - 0,6o 

A reading in excess of 2 COH \inits per 1 ,000 feet of air is generally 
considered l»avy pollution, while readings below one COH unit is 
considered to be representative of relatively clean air, " 

Your Board submits this report to Council for INFORMATION, 


7, Parking; North Foot of Tolmie Street 

The Vancouver City Council on November 17, 1970, when dealing with a report of the 
Board of Administration, Works and Utilities Matters dated November 13, passed 
the following resolution: 

"THAT this clause be received for information and the Medical Health 
Officer and Park Superintendent be requested to report to Council 
the result of their investigations and action taken, " 

The Medical Health Officer reports as follows: 

"The City of Vancouver trailer by-law prohibits the living in house- 
cai's or trailers unless they are located in an authorized trailer 
court. 

Provincial regulations deal with conditions in Mobile-Home Pao'ks, 

On August 21 and 22, 1970, early morning inspections were carried 
out in the area at the north end of Tolmie St, and while campers, 
trucks, and stations wagons were found to be using the parking lots 
along the beach for overnight living, no vehicles were found at 
the north end of Tolmie, 

The occupants of each vehicle were advised that sleeping in these 
vehicles overnight was contrary to the City ^y-laws and in all cases 
left the area immediately. 

The department has checked the area during the early morning hours 
on several occasions since August and have not found any violation 
of the trailer by-law, 

I have instructed the Division of Environmental Health to pay 
particular attention during the forthcoming simmer months to all 
areas where people may live in trailers, campers, etc," 

The Superintendent of Parks in a communication dated January 12 advises: 

"l\!hon the new Point Grey Road - Northwest Marine Drive diversion 
px'oject has been completed, the Park Board plans to develop 
additional paricing in the vicinity of Sasamat Street and noirth- 
west Marine Drive, It would then be timely to eliminate Tolmie 
Street end parking, and develop the street end in a similar manner 
as the adjacent park land," 

Your Board siabmits the above report for the INFORMATION of Council. 

(Copies of the Superintendent of Parks' letter dated January 12, 1971 and 
the Board of Administration report dated November 13, 1970, are circulated 
for the information of Council, ) 

* •?<■ ^f- -jf -«• 
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FIRE AND TRAFFIC MATTERS 


RECOMMENDATION 

1. Transit Changes on Pender Street to 
Accommodate Chinese Garden Park 

The City Engineer reports as follows : 

"On April 14, 1978, City Council approved the concept of a Chinese Garden/ 
Park in conjunction with the Chinese Cultural Centre with funding for the 
park development and land acquisition costs not to exceed the $1.5 million 
provided from Federal Government Urban Demonstration Funds. An agreement 
between the City and Ministry of State for Urban Affairs was signed in 
August, 1978. 

As previously reported to Council, creation of the site for the Garden/Park 
will require closure of the Pender/Keefer Diversion when replacement streets 
are constructed with consequent trolley, signal Ization, and curb changes to 
Pender Street between Carrall Street and Main Street. Estimates for the 
trolley work chargeable to the project have been received from B.C. Hydro 
and the estimate for this work, which is to be done in conjunction with the 
Pender Street Improvement Project, is $ 75,000. We have been advised by 
B.C. ^fydro that the City would be billed for actual charges incurred. Costs 
for signalization and street works related to the Garden/Park development 
will be reported to Council at a later date when detailed information is 
available . 

The Director of Finance advises that actual costs will be recovered from 
the $1.5 million provided by the Federal Government. 

The City Engineer reoonmends that Council approve $ 75,000 for trolley work 
related to the Chinese Garden/Park project with funds provided frob the 
Federal Government Urban Demonstration Grant." 


Ihe City Manager RBGCMIENDS that the foregoing reooranendation of the City 
Engineer be approved. 
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FINANCE MATTERS 


RECOMMENDATION: 


1. Schedule of Rental Rates 

The Queen Elizabeth Theatre, 
1 The Queen Elizabeth Playhouse and The Orpheum 
September 1, 1979 to August 31, 1980 

The Manager of Civic Theatres reports as follows: 

"Submitted herewith for approval is the Schedule of Rental Rates for the Civic 
Theatres to have effect from September 1, 1979 to August 31, 1980. 

^ The attached Schedule sets out the new rates which represents an increase of 
approximately five per cent. The "All Day Events" rate will no longer appear 
as it is the sum of the afternoon and evening rates and is seldom applicable. 
However, the major change is in the description of Class II events. Previously, 
it read: 

(a) Events sponsored locally, but not commercially either directly or indirectly 
(see Clause 12), and 

(b) Conventions 

In the new Schedule the wording for Class II is changed to read: 

Class II - Events sponsored by Societies described in Clause 12. 

Class II (b) is abolished as conventions are seldom held in the Civic Theatres 
and if they are they use the morning and afternoon periods for which the rates 
are already set at half the evening rate. 

The operating cost for the Theatres is the same for any event. The Class II 
rate has been merely an added subsidy. The real value to the user is having the 
Theatres available, fully equipped and staffed. Other Theatres which have gone 
to the single rate have experienced no public resistance or lessening of use. 
Under the new Schedule, every user is now asked to pay their share of the actual 
costs. 

i The retention of the Class II rate to certain users under City Grant is to keep 
.^J i the "grants in lieu of rent" within the Provincial budget guidelines. 

Clause 12 is changed to read: 

12. Class II rates are reserved for Non-Prof it Societies registered in British 
Columbia and based in the Greater Vancouver area whose sole function is the 
presentation of the Performing Arts on a continuing basis. When an event 
presented by a Licensee who qualifies for the Class II rate is commercially 
sponsored, such rate shall not be affected. 

The Manager of Civic Theatres recommends ratification of the revised Schedule 
of Rental Rates circulated to members of City Council to have effect from 
September 1, 1979 to August 31, 1980. 

The Vancouver Civic Theatres Board approved the new Schedule at its meeting 
on March 2, 1979." 

The City Manager RECOMMENDS adoption of the Theatre Manager's 
report. 
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2. Provincial Government's Recreational Facilities 
Assistance Program (REFAP) - Capital Grant 
Applications 19 79 

The Director of Social Planning reports: 
BACKGROUND 

"For the first time, in 1978, City Council was requested by the Provincial 
Government to review and assign priority to applications from public and 
private bodies in Vancouver requesting capital funds from the Province 
under its Recreation Facilities Assistance Program (REFAP) . The same 
procedure is being followed this year. 

In 1978 all grant applications for the year were reviewed in the Spring 
and Provincial Government announcements of grants approved were made at 
different times throughout the year. In 1979 grants applications will be 
reviewed twice, in the Spring and Fall, and Provincial Government announcements 
will be made on June 1st and November 1st. 

The Honourable Hugh Curtis, Provincial Secretary and Minister of Government 
Services, is responsible for administration of REFAP. The funding recommended 
in this report is entirely from the Province. While there is reference to 
shared City capital funding in connection with some of the projects, this 
report contains no recommendations for the expenditure of City funds. 

Appendix A shows the projects recommended by City Council for funding in 
1978, their order of priority and Provincial Government decisions on the 
City's recommendations. Fifteen projects were reviewed by the City in 1978. 
REFAI' funds recommended were $3,133,425 and the Provincial Government approvals 
have been $1,914,216 to date. Three 1978 projects are still under review 
by the Province and if approved, would increase the Provincial REFAP total 
to $2,501,397. 

Priorities for 1978 were established on the following criteria: 

1) prior City Council funding approval from Supplementary Capital 

2) prior Senior Government funding 

3) Board of Parks and Recreation facilities 

4) other capital funding secured 

5) stage of planning or development 

a) concept only 

b) development permit application 

c) building permit application 

6) construction start and finish dates. 

All facilities funded by REFAP must be open to the general public and not 
restricted in use to special interest groups. The foregoing criteria 
apply to 1979 applications as well. The Director of Social Planning has 
consulted with Board of Parks and Public Recreation staff in regard to 
their 7 applications. 

REFAP APPLICATIONS 1979 

There are 16 applications for REFAP funding in 1979 totalling 
$2,847,633. Seven are from the Board of Parks and Public 
Recreation and amount to $1,387,000 (48%). (See Appendix B 
for details) . Eight applications are from Non Profit 
organizations and amount to $1,460,633 (51%). There is one 
NIP application for $20,000. More details about these 16 
applications are available in Appendix C. 
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Clause No. 2 cont'd 
RECOMMENDATIONS 

The Director of Social Planning recommends the following projects be approved 
by City Council for submission to the Provincial Government for funding under 
the Recreation Facilities Assistance Program in the order of priority listed 

AMOUNT REQUESTED 


r KlUKli 1 



L , 

j\.erriSQaxe roox L.overing/L.nange Kooms etc. 




Champiain Heights Community centre 

Ann nnn 
'tUU , uuu 

o 

J . 

raise creeK (-.ommunity centre 

917 nnn 

/. 

John Hendry Park Improvements 

Ann nnn 

c 

D . 

Granville Island Waterrront Theatre 

A c nnn 
OD , uuu 

6. 

Kerrisdale Lawn Bowline Extension 

20,000 

7. 

Chinese Cultural Centre 

400,000 

8. 

Vancouver Indian Friendship Centre 

400,000 

9. 

Sunset Community Centre Improvements 

125,000 

10. 

Boys and Girls Clubs 

43,000 

11. 

Kiwassa Neighbourhood Services 

39,083 

12. 

Vancouver East Cultural Centre 

48,550 

13. 

Trout Lake Community Centre 

25,000 

14. 

McBride Gymnasium (Kensington NIP Committee) 

20,000 

15. 

Armenian Cultural Association 

90,000 

16. 

United Croats of Canada 

355,000 



$2,847,633 


Because no City funds are being requested and because the City's recommendations 
are to be in the hands of the Provincial Government by May 1st, this report 
is going directly to City Council. If Council wishes to examine the 
applications in more detail and the report is referred to Committee, the 
Director of Social Planning requests that Council authorize the Committee 
to report directly to the Provincial Government on behalf of Council 
otherwise the May 1st deadline cannot be met. " 

Tb ■ City Manager RECOMMENDS approval of 'l^he foregoing report of the 
Director of Social Planning, noting that $300,000 City funding for 
the Indian Friendship Center will be requested in a forthcoming 
report. If Council does not approve the subsequent funding request, 
the REFAP application can be modified. 


3. Automatic Liquor Dispensing System for 
Theatre Bars 


The Manager of Civic Theatres reports as follows: 

"The serving of drinks in The Queen Elizabeth Theatre and 
Playhouse presents a special problem. The intermissions 
are short and we have a demand for as many as one thousand 
drinks during that time. Our present method of service is 
too slow and we are getting many complaints from patrons. 

'Ihe fastest procedure presently available to us is pre-pour 
the liquor, add ice by hand and mixer by automatic spigot. 
This method is inefficient. Pre-pouring the drinks is f rown< -i 
upon and the adding of ice by hand is unsanitary. 
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Clause No. 3 cont'd 


Our records show that the amount of liquor served per drink, 
which should be 1.5 oz., varies from 1.32 oz. to 1.58 oz. per 
drink when poured by hand. This is another reason for 
customer dissatisfaction. One patron wrote recently, and 
with justification: 

"If a private organization were to operate like 
this, I am sure that the City License Department 
and the Liquor Administration Branch would take 
an interest." 


We worked with industry representatives and observed and 
discussed automatic liquor serving systems with major hotel 
bar managers. On a trial basis, we installed an automatic 
liquor pouring device which measures each drink exactly and 
counts each drink automatically. 

We developed a system which will greatly speed up the serving 
process. Under this system, the glasses will be pre-iced, 
the liquor served by an automatic spigot in front of the bar- 
man, with the customer adding the mixer by automatic spigot 
on a bar extension which will house the soft drink tanks and 
provide extra counter space. 

We have tested the new system for a period of three weeks. The 
serving time has been cut to two seconds, allowing 300 drinks 
to be served by a barman in ten minutes. This gives the 
patrons time to enjoy their drinks before the bell rings to 
signal the end of intermission. (A cost of $300.00 to install 
the trial automatic system has been guaranteed to Grayson 
Beverages of Chilliwack, B.C., who loaned and installed the 
trial equipment.) 

Impact on City Operations 

Drinks are served by contract in Civic Theatres. The City 
purchases the liquor and provides ticket sellers; the contract 
operator provides the bartenders and dispenses the liquor 
for a dispensing fee. The proposed system benefits both the 

City and the operator by: 

a) increasing the volume of liquor sold at 
"high demand" performances 

b) reducing the cost of selling tickets (City) 
and dispensing (contractor) on less busy 
nights 

c) improving service to customers and providing 
a more consistent liquor measure. 

The Theatre Manager has estimated a ten percent increase 
in sales, and a $2500 reduction annually in wages for 
ticket sellers if the bar in the Playhouse and three of the 
five bars in the Queen Elizabeth Theatre are converted. 
If these estimates are valid, they mean a net increase in 
income to the City of $10-12,000 per year. Savings to the 
operator are estimated to be about the same. 

Installation of the automatic dispensing equipment is 
estimated at $35,000 including modification to the bars 
themselves. This expenditure is justified by the savings 
and the improved service to customers. 

The Director of Finance reports that funds will be provided 
from Contingency Reserve if Council approves this report. 

The Director of Civic Buildings Department has agreed to 
control the design of the bar renovations and extensions. 
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The Theatre Manager recommends (with the agreement of the 
Civic Theatres Board and the operator of the Theatre Bars) 
that :. 


a) Council appropriate $35,000 for purchase of 
automated dispensing equipment for the Queen 
Elizabeth Theatre and Playhouse Bars, to be 
provided from Contingency Reserve. 

b) Council authorize calling tenders for purchase 
of this equipment. 

c) Payment of $300 to Grayson Beverages for 
installation of test equipment be authorized 
from the above funds." 


The City Manager RECOMMENDS that the report of the Theatre 
Manager be adopted, and further that in view of the benefits 
to the operator, this matter be included in the forthcoming 
renegotiation of the Queen Elizabeth Theatre Restaurant lease. 



MANAGER'S REPORT, APRIL 20, 1979 (PROPERTIES: A9 - 1) 


PROPERTY MATTERS 


RECOMMENDATION 

1 . Assignment of False Creek Ground Lease 

The Supervisor of Properties reports as follows: 

"On October 1, 19 78 the City concluded a ground lease with 
H. Haebler Co. Ltd. concerning Lot 46, False Creek, Plan 
17420, for the development of that lot with 4 7 condominiums. 
The company would now like to assign the lease to Howard 
Mallek in trust to facilitate its business arrangements. 

As a construction contractor, the company must furnish 
performance bonds. There is a limit to the liability which 
the bonding company is prepared to undertake as surety for 
this company. So as to not restrict the company's ability 
to secure bonds on other projects, H. Haebler Co. Ltd. pro- 
poses to assign this lease to a 9-member joint venture group 
made up of two companies and seven people, including Hans 
Haebler, the chief force behind H. Haebler Co. Ltd.. The 
assignment itself will be to Howard Mallek as trustee for 
the joint venture group. Mallek is also a member of the 
group. This is simply a convenience because as the units 
are sold off only the signature of the trustee rather than 
nine members will be required. The construction will still 
be carried out by H. Haebler Co. Ltd. under contract with the 
joint venture group. 

The Supervisor of Properties recommends that the lease be 
assigned to Howard Mallek in trust for the joint venture 
group subject to the assignment documents being to the satis- 
faction of the Director of Legal Services and subject to 
each member of the joint venture group guaranteeing the 
proper performance of the trustees ' covenants under the 
assignment. " 

The City Manager RECOMMENDS that the foregoing recommendation 
of the Supervisor of Properties be approved. 


2 . 2 782 Grandview Highway 

The Supervisor of Properties reports as follows: 

"2782 Grandview Highway, legally described as Lot 1, Block A, 
District Lot 44 THSL, Plan 11660, consists of approximately 
38,000 sq.ft. (3,530 m2) of land improved with a two-storey 
office, showroom, and storage building plus two unattached 
ancillary buildings. Gross building area is approximately 
9,300 sq.ft. (864 m2) . 

On June 21st, 1977, City Council approved the leasing of 
2782 Grandview Highway to Allied Bottle Distributors Ltd., 
Mr. Ray Admiral, Director. At the same time. Allied Bottle 
Distributors Ltd. received a Development Permit to use 1480 
sq.ft. (138 m2) of the existing building as a bottle depot with 
the condition that the off-street parking and loading spaces 
were to be maintained. 

The City of Vancouver Law Department, on July 7th, 1977, 
submitted a lease to Allied Bottle Distributors Ltd. for their 
execution based on the rent and conditions as negotiated between 
City Properties Division and Mr. Admiral of Allied Bottle 
Distributors Ltd .,; finally , on February 22nd, 1978, after 
numerous letters to Mr. Admiral's lawyer, urging the execution 
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and return of the lease, the City Law Department was notified 
that Mr. Admiral refuses to sign the lease as he does not wish 
to lock himself into a long-term lease. Occupancy therefore 
has been on a month-to-month basis. 

On October 10, 1978, this Division received a memo from the 
Director of Permits and Licenses informing us that our tenant. 
Allied Bottle Distributors Ltd. are conducting their business 
in a manner that is entirely contrary to the provisions of the 
Zoning By-law, e.g. "bottles stored on the street, parking and 
loading areas and in general, to view the operation is an eye 
sor e . " 

On October 18th, the Properties Division phoned Mr. Ray Admiral 
of Allied Bottle Distributors Ltd. and discussed with him the 
letter of complaint from the Permits and Licenses Department 
and informed him that if he did not rectify the situation in 
regard to the Zoning and Development By-law, this Division would, 
through our Law Department, give notice to Allied Bottle 
Distributors Ltd. to vacate the premises. He promised that he 
would take care of the matter before November 15, 1978. 

On December 11th, 1978, we again received a memo from the 
Director of Permits and Licenses informing us that Allied Bottle 
Distributors Ltd. are still conducting their business in contra- 
vention to the Zoning and Development By-law with particular 
emphasis on the fact that the By-law stipulates that the business 
must be conducted within the building which it is not and also 
that a portion of the building is being used for auto repairs in 
spite of the fact that a Development Permit application for this 
use was refused. 

A copy of the December 11th memo from Permits and Licenses was 
hand delivered to the offices of Allied Bottle Distributors Ltd. 
at 2782 Grandview Highway on December 28th, 1978. We have had 
no reply from them concerning the complaints outlined in that memo. 


Further at this date. Allied Bottle Distributors are 
$7,621.60 in rental arrears. 

We are of the opinion that Allied Bottle Distributors Ltd. 
have been given ample time to rectify the situation, both as 
to By-law infractions and rental arrears and have not done so 
nor is there any reason to believe they will do so; accordingly 
it is : 

RECOMMENDED that the Supervisor of Properties serve "Notice to 
Vacate" and the Law Department be instructed to take whatever 
legal action is necessary to collect all rent owing and evict 
Allied Bottle Distributors Ltd. and any sub-tenants from the 
property . : 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Properties be approved. 

3. Sale of Property 

The Supervisor of Properties reports as follows: 

"The following offer to purchase has been received by the 
Supervisor of Properties as a result of the City's call for 
tenders advertised under the authority of the Property 
Endowment Fund Board. The offer is considered favourable to 
the City and is hereby recommended for acceptance. 
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,Lots 20 and 21, Block 64, D.L. 541, Plan 210 - North West 
Corner of Smithe and Richards Streets, zoned DD (Downtown 
District) 


Name Site Size Sale Price Terms 

Daga Development Co. 50' x 120' $195,000 Cash 
Ltd. 

The sale is subject to the existing month-to-month tenancy." 

The City Manager RECOMMENDS that the foregoing recoramendation of the 
Supervisor of Properties be approved. 


MANAGER' S REPORT 


DATE April 20. 1979 

TO: Vancouver City Council 

SUBJECT: 1979 Supplementary Capital Item - Centre Boulevard, 22nd Avenue 

CLASSIFICATION: RECOMMENDATION 

The City Engineer reports as follows : 

"One of the items submitted for the 19 79 Supplementary Capital Budget was: 

'Centre Boulevard - 22nd Avenue, Nanaimo to Renfrew, additional cost 
over single roadway $200 000.' 

A copy of the submission is attached. 

When the Standing Committee considered the submissions on March 1, 1979, it placed 
this item in Priority 3. This project is our highest priority in this group. In 
considering the priority 3 items on April 12, the Committee asked for further infor- 
mation on the project, and this information is submitted below. 

We ask for a favourable decision on this Supplementary Capital item so that the 
paving project can proceed. The original project was approved in Court of Revision 
in 1978, but has been held over pending resolution of this issue. The centre 
boulevard is beyond the 'normal' development provided for in the Five-Year Plan, 
but it cannot be left to a future year - if it is not built now, the opportunity 
will be lost. If the Supplementary Capital item is not approved, we will proceed 
with the single roadway design. 

DESCRIPTION OF CENTRE BOULEVARDS 

A ninnher of streets in the city presently have landscaped centre boulevards, as 
shown in Figure 1. These boulevards, particularly Cambie Street and King Edward 
AvenuG, contribute greatly to Vancouver's character and beauty, and lend distinction 
CO the neighbourhoods through which they pass. While they also improve safety, 
particularly for pedestrians, they have little effect on traffic capacity. 

Landscaped Centre Boulevards 
Advantages Disadvantages 


1, More attractive than a standard 4- lane 
or 6-lane street. 

2, Contribute to the character of 
Vancouver and the adjacent, neigh- 
bourhoods . 

3, Inprove safety for both pedestrians 
and moving traffic. 


1. Additional cost to construct median, 
move poles, and landscape. 

2. Additional width of street allowance 
required . 


Because of the width of street allowance needed, there are very few opportunities 
to co;istruct additional boulevarded streets. Figure 1 does show several possibi- 
lities, but these are limited. 22nd Avenue, with a 99-foot right-of-way, represents 
one of the few remaining opportunities. 

There are other shorter medians in the city that are not included in Figure 1 
bacau'ie it is felt that a facility of one or two blocks in length does not have 
the widespread impact that a longer facility can have. 

APPLICATION TO 2 2ND AVENUE 

22rd Avenue is a secondary arterial, basically serving district traffic. It is a 
bus route for a portion of its length, from Nanaimo Street to Slocan Street. An 
LRT station is proposed on Nanaimo just south of 22nd, which may result in changes 
in traffic and transit patterns in the neighbourhood. For example, additional 
transit services may be routed onto 22nd, either as a feeder to the LRT station, 
or as part of a cross town bus service. 22nd is presently unimproved from Nanaimo 
to Eo.indar>- vrith the exception of two blocks, Renfrew to Nootka and Windermere to 
Ruperl: , which are curbed without the median. 
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Board of Administration, January 15, 1971 (SOCIAL - 1) 


SOCIAL SERVICE & HETULiTH MATTERS 


CONSIDERATION: 


1. Restroom Facilities in Supermarkets 

On July 22, 1969 the Vancouver City Council considered a report of the 
Board of Administration, Social Service and Health Matters wherein the 
M.H.O. reported on the matter of provision of public restroom facili- 
ties in supermarkets and certain other public areas. At that meeting 
it was noted that Canada Safeway Limited and Kelly Douglas Limited 
wished to appear before Council as delegations in connection with this 
matter, and Council passed the following resolution: 

"THAT the delegation requests be approved and the Board of 
Administration report further in greater detail in respect 
of application of a bylaw amendment if passed requiring 
provision of public facilities in certain food establish- 
ments . " 

The Medical Health Officer reports as follows: 

"A review of the necessity of providing public sanitary 
facilities in supermarkets has been made by this depart- 
ment and the following factors are presented for Council 
consideration: - 

(a) It is the present policy of this department to require 
public washrooms in all shopping malls and department 
stores . 

(b) There is at present adequate staff facilities in all 
supermarkets and this department has been assured by 
management that if necessary the public are allowed 
to use these facilities under escort. The manage- 
ments of the supermarket chains in Vancouver are 
opposed to the installation of public sanitary facili- 
ties within the retail area of their stores, primarily 
because they feel this will facilitate the practice 

of shoplifting. 

(c) During the past twelve months this Department has not 
received any complaints from the public regarding the 
lack of public washrooms in supermarkets. 

(d) The Health Department has contacted the management of 
all major food chain outlets, who state that they 
oppose the requirements of public washrooms in super- 
markets and request that if Council intends to proceed 
with legislation in this regard they would request an 
opportunity to inform City Council of their views. 

(e) New Provincial Food Premises Regulations now in the 
final stages of preparation would provide legislation 
in respect to sanitary facility requirements in all 
other food premises such as drive-in restaurants but 
contain no requirements for supermarkets. 


Cont/d. 
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As mentioned, 22nd Avenue represents one of the few remai ing opportunities to 
create a boulevard street. The 99-foot street allowance permits creation of a 
14- foot median. While this is not as wide as Cambie Street, for example, it is 
sufficient to permit landscaping and a row of trees, which will add to the 
character of the neighbourhood, as well as providing a pedestrian refuge. 

The present five-block project is one-half mile in length, and includes the bus 
route portion of 22nd Avenue. Eventually, the same treatment can be extended to 
Boundary Road, for a total length of 1.5 miles. This is sufficient length to have 
a very desirable effect on the area and compares to Terminal Avenue (0.7 miles), 
First Avenue (1.5 miles), or University Boulevard (1.6 miles). The project would 
also tie in to the existing boulevard on Boundary Road and the proposed treatment 
of Rupert Street. 

It would be desirable to extend the boulevard to Boundary eventually. However, 
based on present lower traffic volumes and the lack of transit service on the 
remaining portion, this is not a first priority project at this time. Upgrading 
of the remaining portion of 22nd Avenue can be considered along with all remaining 
uncurbed streets in the city, as funds become available. Provision of an LRT 
station at Nanaimo or of new transit services on 22nd may require review of these 
priorities in the future. The cost of the remaining blocks will be less because 
of the absence of trolley poles to be relocated. 

PUBLIC INPUT 

A letter was distributed to residents of 22nd Avenue between Nanaimo and Rupert, 
explaining the two design options and asking for their opinions. Of about 110 
letters distributed, 41 residents responded (for an above-average response rate of 
37/c) . Of these, 27 (66%) favoured the median, and 14 (34%) favoured a single 
roadway design, roughly 2:1 in favour of the median. 

SUMMARY 

22nd Avenue is a secondary arterial servicing district travel up to IH miles in 
lengch, and carrying a bus route over a portion of its length. 12 of its 14 
blocks are unimproved, and should be curbed and paved as funds permit. The 
Nanaimo to Renfrew portion (5 blocks) is highest priority because of the bus 
rout'' and higher traffic volumes, and was approved at Court of Revision in 
1978. Priority of the remaining portion may be raised if an LRT station or 
other new transit services are introduced. 

22nd Avenue represents one of the few remaining opportunities to create a street 
with landscaped centre boulevards. These facilities add beauty and character to 
their neighbourhood and indeed the entire city, as well as improving safety, parti- 
cularly for pedestrians. Residents of 22nd Avenue preferred the boulevard by a 2:1 
margin. With eventual extension to Boundary Road, this boulevard will be 1.5 miles 

in length, comparable to many others in the city. 

t' 

Court of Revision approved only sufficient funds for the normal development of the 
street to a single roadway. Supplementary capital funding is sought for $200 000, 
the additional cost of developing and landscaping the median. (The block-by-block 
cost for the extension to Boundary will be less because of the absence of trolley 
polef..) If this item is not approved, the project will proceed with the single 
roadv/ay design. 

tlECO?tMENDATION 

Tlie City Engineer recommends approval of the 1979 Supplementary Capital item 
'Centre Boulevard - 22nd Avenue, Nanaimo to Renfrew - $200 000'. 

If this recommendation is not approved, he asks that the item be specifically 
'not approved' so that the project approved at the Court of Revision as a single 
roadvray may proceed." 

The City Manager RECOMMENDS that the foregoing recommendation of the City Engineer 
be approved. 


PART REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


APRIL 5, 1979 


A meeting of the Standing Committee of Council on Community 
Services was held on Thursday, April 5, 1979, in Committee Room 
No. 1, Third Floor, City Hall, at approximately 1:30 P.M. 


PRESENT ; Alderman Rankin, Chairman 
Alderman Bellamy 
Alderman Gerard (Clauses 3 to 4) 
Alderman Little 

ABSENT ; Alderman Marzari 

COMMITTEE CLERK: H. Dickson 


Adoption of Minutes 

The Minutes of the Commianity Services Committee meeting of 
Thursday, March 15, 1979, were adopted. 

Recorded Vote 

Unless otherwise indicated, votes of the Committee on all items 
are unanimous. 


RECOMMENDATION 

1. Extension of "Pub" Hours - Devonshire Hotel 

Provincial Liquor Regulations stipulate that the hours of 
sale in Class A licensed "pubs" within beer parlours may cover 
any 14-hour period, but approval of the municipality is required 
if the operating period is to be beyond 11:00 P.M. 

The Committee had before it for consideration a Manager's 
report dated March 15, 1979 (copy circulated) in which the 
Director of Permits & Licenses reported the Devonshire Hotel, 
549 West Georgia Street, requests Council's approval to operate 
its Class A "Pub" from 11:00 A.M. to 1:00 A.M. so that the hours 
will coincide with the hours of the beer parlour. 

In the report, the Director of Permits & Licenses advised 
the Police has no objection to the extension of hours and there- 
fore he recommended approval. 

The report noted there have been several similar requests 
in the past and all have been approved by Council, and it was 
also recommended that the City's Chief License Inspector be 
authorized to approve any further applications of this nature 
after consultation with the Chief Constable. 

Following brief discussion, it was 

RECOMMENDED 

A. THAT Council advise the Liquor Control and 
Licensing Branch it has no objection to the 
hours of operation of the Class A "Pub" at 
the Devonshire Hotel, 549 West Georgia Street, 
being from 11:00 A.M. to 1:00 A.M. to coincide 
with the hours in the hotel's beer parlour. 
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B. THAT Council authorize its Chief License 
Inspector to approve any further requests 
for extension of Class A "Pub" hours after 
consultation with the Chief Constable on 
the condition that any applications which 
are not concurred with by the Chief Constable, 
or any applications which are to be refused, 
be reported to the Community Services Committee 
for consideration. 


2. Sale of Surplus City Furniture to 
Non-Profit Organizations 


The Committee had before it for consideration a Manager's 
report dated March 8, 19 79, in which the Director of Social 
Planning reported as follows: 


" City Council at its meeting on April 4, 1974, approved procedures and 
guidelines for the sale of City-owned surplus furniture at 10% of the 
appraised value or $10 (whichever is the greater) to non-profit 
organizations. 

During 1977 we supplied 34 organizations with furniture valued at 
$13,799 for which there was paid a total of $1,492.50. 

During 1978 we supplied 38 organizations with used furniture such as 
desks, filing cabinets, chairs, electric and manual typewriters, 
calculators, bookcases, lounge area furniture, desk lamps, waste 
baskets, adding machines, storage cabinets, blackboards, conference 
tables, beds and mattresses, sofas, corkboards, coat racks etc. 
The value of this furniture amounted to $11,133 for which there was 
paid $1,187. 

The City's 7 year program of replacing office furniture and equipment 
is now drawing to a close and we will be supplying very little surplus 
to non profit organizations from now on. This has been a very successful 
program. Attadhed are two sample letters*of appreciation. " 


It was 


RECOMMENDED 

THAT the Manager's report dated March 8, 19 79, 
on the sale of surplus City furniture to non- 
profit organizations, be received. 


3 . Complaints re Bayswater House, 2034 Bayswater Street 

The Committee had before it for consideration a Manager's 
report dated March 13, 19 79 (copy circulated) in which the 
Director of Planning reported on the community residential 
facility known as Bayswater House at 2034 Bayswater Street, 
which is used as a crisis shelter for teenagers. 

The report was prepared following a letter of complaint 
and petitions from residents of the area. 


Continued . . . . 
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In the report, the Director of Social Planning pointed out 
that Bayswater House, operated by the Ministry of Human Resources, 
was to be discontinued as a crisis shelter as of April 1st, 1979, 
and that it is unlikely the house will be used by the Ministry 
after the end of this year. 

A representative of the Planning Department appeared before 
the Committee on this matter. 

During discussion, it was noted that the existing development 
permit allowing the use of Bayswater House as a community resi- 
dential facility continues to December 31st, 1979, and that 
consequently, it could be reopened before the end of the year 
without a new development permit application being filed. 

Distributed to the Committee were copies of a letter dated 
April 2, 1979 (copy circulated) from residents in the neighbour- 
hood who had been provided a copy of the Manager's report dated 
March 13, 1979, which stated if there are any plans to reopen 
the house, the neighbourhood will again protest. 

Following further discussion, it was 

RECOMMENDED 

THAT the Manager's report dated March 13, 1979, 
on Bayswater House, 2034 Bayswater Street, be 
received. 


4. Nursing Home Facilities 

At its meeting on March 8, 1979, the Committee heard from 
representatives of the Health Department regarding procedures 
involved in the development of needed personal care and inter- 
mediate care facilities. The Committee deferred the matter for 
further consideration and instructed that the manager and architect 
of social housing of Central Mortgage & Housing Corporation and 
the Provincial Long Term Care architect be invited to attend. 

Accordingly, arrangements were made for Mr. llix Briede of the 
Long Term Care Section, Department of Health, Victoria, and Mr. 
Barry Goodwin, manager of social housing for C.M.H.C. and Mr. Buddy 
McGrath, architect with C.M.H.C, to appear before the Committee. 

However, only Messrs. Goodwin and McGrath appeared this date. 
Also appearing were representatives of the Health Department, 
Mr. Mike Egan (Champlain Heights Development consultant) and 
architect Mr. Kenneth Lee, who is designing a personal care home 
in the Champlain Heights area for the Royal Arch Masons of B.C. 

Representatives of the Health Department reiterated state- 
ments made at the March 8, 1979 meeting that there exists a 
shortage of approximately 1,800 beds at the intermediate care 
level, and it was noted that this shortage has had repercussions 
for regular publicly- funded treatment hospitals whose beds are 
occupied by intermediate or personal care patients who should not 
be in regular hospitals. 

Representatives of the Health Department reiterated their 
previous concerns regarding a lack of suitable land in the City 
and insufficient funds from C.M.H.C. which have made it difficult 
to develop new facilities. 


Continued 
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Clause No. 4 Continued 

Mr. Egan and architect Kenneth Lee explained to the Committee 
the lengthy and frustrating process they have become involved in 
in attempting to develop a 130-bed intermediate care home in 
Champlain Heights . 

Mr. Lee explained a budget was set by C.M.H.C. at $28,000 per 
unit as of November 1978; that the project has been redesigned 
three times because of conflicting guidelines and that this delay 
may have escalated the cost of the development. Mr. Lee said he 
fears for the project and suggested that if C.M.H.C. financing 
rates are increased, there should be some adjustments made for the 
Champlain Heights project. He explained conceptual drawings for 
the project are to be submitted to C.M.H.C. by Wednesday, April 11th, 
and inquired what the Committee could do to ensure the project pro- 
ceeds without further delay. 

Mr. Goodwin, in response to the Committee, advised that 
steps are being taken to develop new guidelines; that C.M.H.C. 
is reviewing its financing formula which allocates up to $2,500 
per unit for land acquisition and that a change in this formula 
could be made in perhaps two weeks . 

On the Champlain Heights project, Mr. Goodwin indicated 
that if the conceptual drawings are submitted by C.M.H.C. by 
Wednesday, April 11th, it could give approval within two or three 
days for Mr. Lee to proceed with preparation of working drawings. 

During discussion the Committee noted that serious delays 
are being encountered by the developers of intermediate and 
personal care homes because of an apparent lack of agreement 
between various government i^gencies (i.e. C.M.H.C, Provincial 
Ministry of Health, the City, Community Care Facilities Licensing) 
over development guidelines; that the problem is further com- 
pounded by an inadequate financing formula and that these delays 
are having serious economic repercussions in that inflation 
pushes up development costs during the delays and the growing 
waiting list of persons to be housed in such facilities has backed 
up into regular hospitals thereby reducing their effectiveness to 
the community. 

It was the feeling of the Committee that owing to the 
urgency of the matter, the City should approach the Provincial 
Minister of Health for a special meeting involving local M.L.A.'s 
and that the City Health Department should prepare a brief listing 
areas of concern which can be presented at that meeting. 

Following further discussion, it was 

RECOMMENDED 

A. THAT Council request the Minister of Health 

and Central Mortage & Housing Corporation to take 
measures to facilitate the process of approval of new 
community care facilities of a satisfactory design 
with top priority given to the following inter- 
mediate care projects: Champlain Heights, False 
Creek and 22nd and Renfrew. 

B. THAT a Council committee be appointed to meet 
towards the end of May with the Provincial Minister 
of Health and other appropriate officials to 
discuss means of expediting the development of 
intermediate and personal care homes in the City 

of Vancouver. 


Continued 
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Clause No. 4 Continued 

C. THAT the Medical Health Officer prepare a 
short brief listing the areas of concern 
over the development of personal and inter- 
mediate care facilities which can be presented 
by the City to the Minister of Health. 

D. THAT the Champlain Heights Development Consultant 
report back to the Community Services Committee 
in two weeks on progress toward construction of 
the Champlain Heights intermediate care home. 


The meeting adjourned at approximately 3:00 P.M. 


* * * * * 


REPORT TO COUNCIL 
STANDING COMMITTEE OF COUNCIL ON 
PLANNING AND DEVELOPMENT 

April 5, 1979 

A meeting of the Standing Committee of Council on Planning 
and Development was held in the No. 2 Committee Room, Third Floor, 
City Hall, on Thursday, April 5, 1979, at approximately 1:30 p.m. 



PRESENT ; Alderman Harcourt, Chairman 
Alderman Boyce, 
Alderman Ford, 
Alderman Puil. 


ABSENT ; Alderman Kennedy 

CLERK TO THE 
COMMITTEE : R. Henry 


RECOMMENDATIONS 


1 . Eraser River Estuary Study 

The Committee considered a report of the City Manager 
dated March 7, 197 9, in which the Director of Planning and 
the City Engineer advised on the status and major conclusions 
reached in Phase I of the Eraser River Estuary Study. The 
report also commented on the proposals for the next stages of 
the study. 

Mr. Wayne Dickinson - Area Planner - summarized the report and 
explained that development of a management plan is being 
recommended to the senior levels of government. This plan 
would be undertaken through a co-ordinating body consisting of 
three main groups. Estuary Council, Policy Group and Constituency 
Group. It had also been concluded by the Federal/Provincial 
Steering Committee that more direct municipal input is required 
in the later study phases. However, other than providing 
occasional information and advice to the study group, the 
Director of Planning does not propose assigning staff to this 
study . 

Mr. Dickinson proposed an amendment to the recommendations 
contained in the Manager's report and, therefore, it was 


RECOMMENDED 


A. THAT in view of the limited implications of the Estuary 
Study to the City of Vancouver and other primary work 
commitments, civic staff will be restricted to providing 
occasional information and advice to the Study Group. 

B. THAT Council reaffirm its policy of; 

i) utilizing street-ends designated by Council 
for mini-parks; 

ii) ultimately developing waterfront walkway 
west of Angus Drive; and 

iii) developing waterfront access at foot of Angus 
Drive, where feasible. 

However, formal designation of street-ends for recreation 
use is not possible under the provisions of the City Charter, 
nor desirable because of the need for utility corridors along 
street ends. 


cont'd. 
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Fraser River Estuary Study (Cont'd) 


C. THAT Council recognizes the Fraser River Estuary 

Study as an important regional study, and in principle 
supports Phase II and Phase III of the Study, leading 
to a co-ordinated management structure overseeing the 
overall management of this resource. 


2 . Proposed R.C.M.P. Expansion and Redevelopment 

Council, on March 20, 1979, deferred consideration of a 
Manager ' s report dated March 13 , on the above topic , pending 
study and report by this Committee. 

Mr. Rick Scobie - Zoning Department, gave a full explanation 
of the proposal by the R.C.M.P. to expand and redevelop a portion 
of its facilities situated at the south-west corner of 33ra 
Avenue and Heather Street. 

Mr. Jim Smith - representing local residents, advised the 
Committee that he could find no general objection to the plan 
and was of the opinion that residents would not object to the 
parking structure extension. However, Mr. Smith expressed 
concern on the development proposed for the west side of the 
site and how it would affect residents whose properties back 
on to the lane . 

RECOMMENDED 

THAT the concept plan for expansion and redevelopment 
of the present R.C.M.P. site as illustrated in the drawings 
stamped 'Received, City Planning Department, March 5th 197 9' 
be approved in principle, with further analysis to be under- 
taken upon submission of a development permit application; 

FURTHER THAT the Director of Planning arrange for a small 
Public Information Meeting with the residents adjacent to the 
proposed development when the Development Permit Application 
is received. 


RECOMMENDATION AND CONSIDERATION 

3 . P.N.E. Land Use Control 

The Committee considered a report dated March 1, 197 9 from 
the City Manager, concerning P.N.E. Land Use Control, in which 
the Director of Planning detailed a proposed policy on the use 
of the P.N.E. site and buildings for use other than the P.N.E. 
fair and uses other than those previously approved by the 
necessary permits. 

Mr. A. Floyd - Planning Department, clarified the existing and 
proposed policies. 

Mr. Nathanson and Mr. D. Town - outlined the P.N.E 's position 
indicating that they were in general agreement with the proposed 
policy except the clause dealing with Swap-o-ramas , or swap meets 
in which there would be a restriction on the sale of new 
merchandise, and the section proposing the exclusion of the 
facilities being utilized exclusively for retail purposes. 
Mr. Nathanson expressed the view that if boat shows are permitted 
then one cannot discriminate against an individual company wishing 
to display and sell new carpets or furniture for example. 


Cont'd. 
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P.N.E. Land Use Control (Cont'd) 

It was pointed out to the Committee that Item (k) in the 
Manager's report, if approved, could cost the P.N.E. approximately 
$40,000 per year. 

In considering the whole question of use it was suggested 
that sale of new merchandise at swap meets, etc., could be 
restricted to 30% of total sales. 

RECOMMENDED 

THAT the recommendation of the City Manager, contained in 
his report dated March 1, 1979, be approved after amending 1 (k) 
to read as follows: 

"Swap-o-ramas , swap meets or flea markets, limited 
in time; such uses to be restricted to the sale by 
individuals of used articles, individual's arts and 
crafts, and for the sale of new merchandise up to a 
limit of 30% of total sales." 


The following motion resulted in a tie-vote and is, 
therefore, submitted for Council's CONSIDERATION 

'THAT the following be added to the Uses Permitted under 
the Management of the PNE Without Requiring a 
Development Permit: 

(n) No restrictions be placed on the retail use of 
rental facilities at the P.N.E.' 

4 . Housing Information and Reports Package 

Dr. Ann McAfee - Housing Planner - addressed the Committee 
with respect to the Manager's report dealing with the status of 
housing in Vancouver undertaken by the Planning Department. 
Dr. McAfee also referred to the synopsis entitled 'Understanding 
Vancouver's Housing', which had been circulated to the Conunittee. 
The Committee was asked how the various reports and resource 
documents should be handled. The report from the City Manager 
concluded with the following recommendations of the Director of 
Planning : 

A. The City Manager organize a workshop to brief Council on 
the findings of the housing studies. This workshop to be 
tentatively scheduled for Saturday, May 5th, 1979. 

B. The Director of Planning forward the Housing Resource 
Documents and Report Package to senior government agencies 
responsible for housing policy and program implementation 
for their information and comment. 

C. Council instruct the Director of Planning to distribute 
and discuss with groups and agencies concerned with the 
provision of housing the information and recommendations 
contained in the 'Affordable Housing Study' and 
associated reports. 

D. The Director of Planning make copies of the draft Housing 
Resource Documents available, at cost, to interested persons. 

E. Following the workshop and discussions outlined in items 
A, B and C, Council instruct the Director of Planning to 
submit the recommendation reports to the Planning and 
Development Committee. 

RECOMMENDED 

THAT the foregoing recommendations of the Director of 
Planning, endorsed by the City Manager, be approved. 

****** 


The meeting adjourned at approximately 3i00 p.m. 


REPORT TO COUNCIL 
STANDING COMMITTEE OF COUNCIL 
ON 

TRANSPORTATION 


April 5, 1979 


A meeting of the Standing Committee of Council on 
Transportation was held on Thursday, April 5, 1979, in the 
No. 1 Committee Room, third floor. City Hall, at approximately 
3:30 p.m. 


PRESENT: Alderman D. Bellamy, Chairman 

Alderman H. Boyce 

Alderman M. Harcourt 

Alderman H. Rankin 

ABSENT: Alderman W. Kennedy 

COMMITTEE CLERK: E. Bowie 


The minutes of the meeting of March 8, 1979, were adopted. 


RECOMMENDATION 

1. 1977 Vancouver Traffic Survey 

The Committee had for consideration a Manager's Report 
dated March 16, 1979 (on file in the City Clerk's Office), in 
which the City Engineer reports on the Vancouver Traffic Survey 
carried out in the fall of 1977 (copy of report survey on file 
in the City Clerk's Office). 

Mr. D. Rudberg, Assistant City Engineer, Traffic Division, 
spoke to the Committee and presented slides illustrating various 
detailed aspects of this report. 

The Committee 

RECOMMENDED 

THAT the 1977 Vancouver Traffic Survey Report be 
received for information. 


2 . Transcontinental Rail Passenger Terminal 

The Committee had for consideration a Manager's Report 
dated March 6, 1979 (circulated) , in which the City Engineer 
reports on the status of the survey which has been undertaken 
by Transport Canada, on the location for a transcontinental rail 
passenger terminal in Vancouver. 

A Technical Committee comprised of representatives from 
Transport Canada, VIA Rail, CNR, CPR, GVRD, UTA and Vancouver.. 
Planning and Engineering Departments have met twice on this 
matter. The aim of the Committee is to table relevant technical 
facts and their impacts in order to determine which station (CN 
or CP) the VIA trains should use. Some items to be discussed 
on each station location are summarized as follows: 

a) Impact on the ability to provide transportation 
services to the station. 


. . ./2 
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Board of Administration, January 15, 1971 (SOCIAL - 2) 


Clause 1 Cont/d . 


(f) The Health Department does not feel justified in 
recommending that public sanitary facilities be 
required in supermarkets and strongly recommends that 
any further amendments to the Health By-law with 
regards to sanitary facilities be delayed until the 
Provincial Food Premises Regulations have been enacted." 

Your Board submits the report of the Medical Health Officer for Council 
CONSIDERATION. 

(Canada Safeway and Kelly Douglas Companies wish to appear 
as delegations if Council is not intending to adopt the 
Medical Health Officer's recommendation (f ) . 
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b) Impact on the station location relative to placing 
constraints on future transportation developments, 
i.e. identifying the inter-relationships and deter- 
mining which station location complements or conflicts 
with present and proposed transportation services . 

c) Impacts on spatial relationships and the opportunities 
for joint usage and sharing of transportation facilities. 

d) Identifying the opportunity for servicing, turning needs, 
loading requirements, etc. 

e) Impacts on various developments or re-development 
proposals such as False Creek, Main and Terminal area. 
Waterfront re-deve lopment, CPR station and others. 

The report advises that the Technical study will be completed in 
approximately three months, at which time it will be presented to 
the Canadian Transport Commission who have the decision-making 
authority on this issue. 

The Committee 

RECOMMENDED 

THAT the status report on the selection of a 
Transcontinental Rail Passenger Terminal be received 
for information. 


3 . Sidewalk Cafe - Greers Restaurant 

The Committee had for consideration a Manager's Report 
dated March 19, 1979 (on file in the City Clerk's Office), in 
which the City Engineer reports on an application to operate a 
sidewalk cafe at Greers Restaurant, 2204-06 York Avenue. The 
report discusses the proposed design and requests approval of a 
lease agreement. 

The application has been considered and: 

- the proposal is acceptable to the Health Department; 

- the location is satisfactory from an Engineering 
Department standpoint; 

- the Supervisor of Properties has determined an 
appropriate rental rate for the use of City sidewalk. 

The Committee noted a memo from Alderman Ford as follows : 

"I have had a number of complaints regarding sidewalk 
cafes that pose a barrier to the blind and physically 
handicapped. Before any more are created, the design 
should be examined to minimize the hazards". 

Following discussion, the Committee 

RECOMMENDED 

A. THAT City Council approve the application by 
Greers Restaurant, to operate a sidewalk cafe at 
2204-06 York Avenue. 

B . THAT a year to year lease agreement be executed 
subject to the satisfaction of the City Engineer 
and the Director of Legal Services. 


. . ./3 
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Clause 3 continued 


C. THAT the Provincial Liquor Administration 
Branch be advised that the City Council has 
no objection to the sale of liquor at this 
sidewalk cafe. 


4. Request for Pedestrian Actuated Signal at the 

Intersection of Dundas Street and Lakewood Drive 

The Committee had for consideration a Manager's Report 
dated March 15, 1979 (circulated) , in which the City Engineer 
reports on pedestrian crossing studies conducted at the 
intersection of Dundas Street and Lakewood Drive in January, 
1974, and April and November, 1977, regarding the installation 
of a pedestrian actuated signal as petitioned by neighbourhood 
residents . 

The report examines site conditions on Dundas Street (a 
major east/west arterial) and presents an analysis of traffic 
volumes at various times of the day. The recorded accident 
history of this intersection indicates a low accident frequency 
rate for an arterial street of this nature and these traffic 
volumes . 

An analysis of pe cfestrian crossing studies in January, 
1979, when compared with the pedestrian signal warrants approved 
by Council, indicates a pedestrian actuate d signal is not 
warranted at this time. However, in view of the large nximber 
of citizens involved with this request, the City Engineer 
recommends that additional pedestrian crossing studies be under- 
taken at this intersection during the early summer for report 
back to the Committee. 

Following discussion, the Committee 

RECOMMENDED 

A. THAT a pedestrian actuated signal at the intersection 
of Dundas Street and Lakewood Drive not be installed 
at this time . 

B. THAT the Engineering Department proceed with 
additional pedestrian crossing studies of this 
intersection and report back to the Transportation 
Committee by July 15, 1979. 


5. Survey for Transit Service to the Vancouver Museum 
and Planetarium Complex 

On December 13, 1977, Vancouver City Council approved the 
following recommendation from the December 1st meeting of the 
Standing Committee on Transportation: 

"That a joint survey be conducted on potential transit 
ridership by B.C. Hydro, and Vancouver Museum and 
Planetarium, and the Engineering Department in March 
and April, 1978, with costs to be shared equally." 

The Committee had for consideration a Manager's Report 
dated March 7, 1979 (circulated) , in which the City Engineer 
reports on a survey conducted on transit service to the Vancouver 
Museum and Planetarium Complex. 

Mr. D. Rudberg guided the Committee through this report 
indicating proposed routes on prepared maps of the area. 
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Twenty thousand questionnaires were distributed between 
April 11 and April 22, 1978, requesting information as to: 

- time of visit 

- place of residence (for both locals and visitors) 

- origin and destination of the trip both to and from 
the Planetarium 

- mode of transportati cn 

- potential transit use, if a service were available 

- age group 

- possession of a driver's licence 

- frequency of visits 

- size of party. 

Approximately ten thousand copies of this questionnaire were 
returned, and after analysis, meetings were held with represent- 
atives from B.C. Hydro and the Vancouver Museum and Planetarium 
Complex to review the results and the following three basic 
options for providing a bus service were considered: i 

1. A service connecting Vanier Park, Granville Island 
and False Creek with the Downtown area. 

2. Reroute the existing McDonald/Knight service. 

3. Provide a special shuttle from the Downtown area. 

In view of the costs associated with the proposed service, 
B.C. Hydro have indicated that they are not prepared to introduce 
a Vanier Park bus service at this time. Discussions could begin 
with UTA and GVRD staff regarding the information gathered in 
this study, and these discussions could form the basis of a 
possible formal proposal for implementation of transit service, 
to Vanier Park. 

Mrs. T. Galloway, Mr. N. Davidowicz, and Mr. Lowell 
(representing Dr. Mallek) spoke briefly to the Committee on this 
matter. 

Following a short discussion, the Committee 
* RECOMMENDED 

A. THAT the report of the City Manager dated March 7, 
1979, on transit service to the Vancouver Museum and 
Planetarium Complex be received for information. 

B. THAT the Engineering Department enter immediately 
into discussions with the B.C. HydrO' and the UTA 
on the feasibility of operating a shuttle bus 
service between Cornwall Street and the Planetarivun 
Complex for report back to the Transportation 
Committee. 


* * * * * 


The meeting adjourned at approximately 4 : 10 p.m. 


REPORT TO COUNCIL 
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STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


APRIL 12, 1979 


A meeting of the Standing Committee of Council on Commvanity Services 
was held on Thursday, April 12, 1979, in Committee Room No. 1, Third 
Floor, City Hall, at approximately 1:30 P.M. 


Adoption of Minutes 

The minutes of the Community Services Committee meeting of Tuesday, 
April 3, 1979 and the Part Report of the Committee meeting of 
Thursday, April 5, 1979, were adopted. 


Recorded Vote 

Unless otherwise indicated, votes of the Committee on all items are 
unanimous . 


RECOMMENDATION 

1. Balmoral Hotel, 159 East Hastings Street 

The Committee, on March 8, 1979, recommended that a Manager's 
report dated February 20, 1979 on upgrading at the Balmoral Hotel 
to meet City by-laws be received and the Director of Permits & 
Licenses report back to the Committee in two meetings on the con- 
dition of the hotel. 

In the interim, a complaint was received from the Downtown 
Eastside Residents' Association regarding the operation of the 
Balmoral Hotel, and it was referred to the Police Department for 
a report to the Committee. 

The Committee had before it for consideration a Manager's 
report dated April 5, 1979 (copy circulated) in which the Director 
of Permits & Licenses provided information regarding upgrading of 
the building. 

The report concluded that a maintenance crew is working on 
correcting certain deficiencies and the Permits & Licenses Depart- 
ment will be rechecking the building. 

Also before the Committee was a letter dated April 5, 1979 
from the Acting Superintendent of Patrol Division North of the 
Police Department (copy circulated) which was prepared in response 
to the letter of March 20, 1979 from the Downtown Eastside Resi- 
dents' Association. 

The Police Department letter explained that the Liquor Contrdl 
and Licensing Branch will suspend the license of the Balmoral 
Hotel from April 20th to 30th, 1979, and that the owners of the 
Balmoral Hotel were verbally ordered by the Branch to divest 
themselves of their interest in both the Balmoral and Carleton 
Hotels. The Carleton Hotel liquor license is to be suspended 
from April 20th to May 7th, 1979. 


PRESENT : 


Alderman Rankin, Chairman 
Alderman Bellamy 

Alderman Gerard (Latter part of the meeting) 


Alderman Little 
Alderman Marzari 


COMMITTEE CLERK: 


H. Dickson 


Continued . 
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Appearing before the Committee were representatives of the 
Police Department and the Permits & Licenses Department and a 
representative of the Downtovm Eastside Residents' Association. 
The operators of the Balmoral Hotel were invited to appear but 
did not attend. 

The Committee noted from the April 5, 1979 Manager's report 
that reasonable progress is being made with respect to correcting 
certain deficiencies to the physical structure of the Balmoral 
Hotel. 

Representatives of the Police Department distributed copies 
of a memorandum dated March 29, 1979 (copy circulated) which 
included a breakdown of premise check reports for a four-month 
period, indicating problems exist with the operation of Balmoral 
Hotel. 

Speaking to this memorandum, representatives of the Police 
Department noted that the owner or manager of the Balmoral Hotel 
had been intoxicated on the premises on three or four occasions 
and that although the Police Department has followed its usual 
practice of instructing owners and operators on how best to 
manage beer parlours in the Downtown East, it has been to no 
avail at the Balmoral Hotel. 

The Police representatives told the Committee the Balmoral 
Hotel is a major problem in the area and that a hotel across the 
street from the Balmoral has only 1/2 0th of the problem the 
Balmoral Hotel has. 

A spokesman for the Downtown Eastside Residents' Association 
reported that the only time he went to the Balmoral Hotel, he was 
assaulted by a waiter who is still employed there. 

The Police representatives added the Carleton Hotel at the 
corner of Cordova and Cambie Streets, which is operated by the 
same individuals - Messrs. M. Brogan and R. Ames, is also poorly 
managed and they distributed to the Committee pictures of heavy 
damage incurred at the Carleton Hotel by rowdy patrons. 

The Police representatives reported that in addition to the 
incidents listed in their memo of March 29, 1979, there are 
numerous casualties such as strongarmings , etc., associated with 
both the Balmoral and Carleton Hotels, many of which take place 
immediately outside these premises. 

Upon reviewing the Police report of incidents at the Balmoral 
Hotel from December 1st, 1978 to the end of March 1979, the Com- 
mittee concluded a serious management problem exists at this hotfel. 

Following discussion, it was 
RECOMMENDED 

A. THAT the City Manager's report dated April 5, 
1979, on the Balmoral Hotel, be received. 

B. THAT Messrs. M. Brogan and R. Ames, owners of the 
Balmoral Hotel at 159 East Hastings Street, be 
requested to appear before Council to show cause 
why their business license should not be suspended. 

C. THAT the Police Department be requested to provide 
to Council a detailed report of incidents which 
have occurred at the Carleton Hotel during the past 
three or four months. 


Continued . . . 
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2 . Neighbourhood Pub Application - 
43-44 Granville Island 


The Committee, on March 15, 1979, was in receipt of a 
Manager's report dated February 22, 1979 (copy circulated) in 
which the Director of Permits & Licenses reported on an applica- 
tion by JALM Holdings to develop a neighbourhood piib in the 
former Arrow Transfer building on Granville Island. 

The Committee recommended 

"THAT the Granville Island Trust be requested to 
canvass the twelve (12) long term lessees at 
Granville Island, determine their reactions to the 
proposal for the establishment of a neighbourhood 
pub in the former Arrow Transfer building on Gran- 
ville Island and report the results to the 
Community Services Committee within one (1) month." 

The Committee had before it for consideration a letter dated 
April 3, 1979 (copy circulated) from the project manager of 
Granville Island Trust, with enclosures, which indicated that 
R.P.O. Management Inc., owners of Mulvaney's Restaurant, is opposed 
to the granting of a pub license in this area, feeling that it 
should have been afforded the first opportunity to apply for a 
pub on the Island. 

Appearing before the Committee were representatives of the 
applicant JALM Holdings Ltd., Granville Island Trust, and a 
representative of R.P.O. Management. A representative of the 
Permits & Licenses Department was also in attendance. 

Distributed to the Committee were copies of a list showing 
comments regarding the proposed neighbourhood pub from eleven (11) 
of the existing tenants on Granville Island (Appendix B) . 

During brief discussion, the Committee noted the main opposi- 
tion to the proposed neighbourhood pub comes from parties affiliated 
with Mulvaney's Restaurant which would be a competitor of the 
proposed new neighbourhood pub. It was also noted that Canada 
Chain & Forge Co. Ltd. is also opposed. 

It was 
RECOMMENDED 

THAT Council advise the Provincial Liquor Control & 
Licensing Branch that Council has no objection to 
the establishment of a neighbourhood pub by JALM 
Holdings Ltd. in the former Arrow Transfer building 
on Granville Island, subject to the applicant com- 
plying with all City by-laws and regulations. 


* * * * * 


Subsequent to adjourning, Mr. Bennett Brown of R.P.O. Manage- 
ment (owners of Mulvaney's) came forward and said he had wished to 
address the Committee regarding the application of JALM Holdings 
for a neighbourhood pub on Granville Island. 

The Chairman explained the Committee had already dealt with 
the matter and asked the Committee whether it wished to hear Mr. 
Brown at this point. 


Continued . . 
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Clause No. 2 Continued 


The Committee agreed and Mr. Brown asked that the Committee's 
recommendation regarding the proposed pub be delayed to enable 
R.P.O. Management to prepare a formal submission to the Committee 
regarding its position with respect to a neighbourhood pxib on 
Granville Island. 

It was 

RECOMMENDED 

THAT the proposed neighbourhood pxib on Granville 
Island be deferred to the next meeting of the 
Committee . 


* * * ★ * 


Subsequent to the meeting, it was determined from three 
members of the Committee that they would propose Council hear 
delegations regarding the proposed Granville Island neighbour 
hood pub at the Council meeting on Tuesday, April 24, 1979, 
rather than the Committee reconsidering the matter. 


3. Health Unit at West 42nd Avenue 

Alderman B. Gerard reported to the Committee that the health 
unit on West 42nd Avenue apparently is experiencing a serious 
space problem. 

New services such as Long Term Care have been added to the 
unit's function yet additional space has not been provided, she 
explained. She also noted that the recently increased immuniza- 
tion fee of $10.00 has resulted in many persons having to go 
elsewhere for immunizations. 

Following discussion, it was 

RECOMMENDED 

THAT the Acting Medical Health Officer be requested 
to report as soon as possible to the Community 
Services Committee on the operation of the West 
Health Unit at 2112 West 42nd Avenue. 


The meeting adjourned at approximately 1:55 P.M. 


* * * * * 


REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


April 12, 1979 


A meeting of the Standing Cominittee of Council on Finance 
and Administration was held on Thursday, April 12, 1979, at 
3:30 p.m., in the No. 3 Committee Room, third floor. City Hall. 

PRESENT ; Alderman Puil (Chairman) 
Alderman Little 
Alderman Ford 
Alderman Gerard 
Alderman Marzari 


CLERK: 


E . Bowie 


RECOMMENDATION : 

1. 1979 Grant Request - S.P.C.A. 

The Committee had for consideration a Manager's Report 
dated February 22, 1979 (copy circulated) and a letter from 
Mr. Jack Homes, Secretary /Manager of the B.C. S.P.C.A. 
(circulated) requesting a grant in the amount of $15,000 to 
assist in defraying costs involved by the S.P.C.A. in 
performing services to the city. 

It was noted that a grant in the amount of $11,000 has 
been provided to the S.P.C.A. in the years 1976, 1977 and 1978. 

The Director of Permits & Licenses recommends that a 
grant in the amount of $11,850 be approved, which would be the 
same as in the past three years ($11,000) plus a 7.7% inflation 
rate . 

Mr. Homes was present for discussion of this item and 
touched briefly on various points in his letter. 

The Committee 

RECOMMENDED 

THAT a grant in the amount of $11,850 be approved for 
the B.C. Society for the Prevention of Cruelty to 
Animals, funds to be from the unallocated balance in the 
Community Services Grants budget. 


2 . 1979 Supplementary Capital Budget 

The Committee had for consideration a Manager's Report 
dated April 11, 1979 (copy circulated) in which the Director 
of Finance reports on the 1979 Supplementary Capital Budget. 
The details of the priorities for individual projects are 
included in Appendix "A" to the report. 

When considering submissions for the 1979 Supplementary 
Capital Budget on February 22 and March 1, 1979, the Committee 
reviewed individual project details and assigned priority 
ratings. The projects at that time totalled $12,807,000. 
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Clause No. 2 cont'd 

Subsequently, City Council has taken certain action to 
adjust priorities and to give advance approval to certain 
projects. The following is a summary of the current position 
with respect to priorities (details are in the attached 
Appendix "A") : 


Priority 
Priority 


#1 
#2 


Priority #3 


Priority 
Priority 


#4 
#5 


Other Funds 


Delete 


(M.I.G., Operating, 
prior year capital, etc.) 


$ 1,894,000 
2,599,000 
1,114,000 
3,278,000 
2,584,000 

1,326,000 
30,000 

$12,825,000 


The report notes that as the priorities have been 
established and sufficient monies have been provided in the 
operating budget for Supplementary Capital purposes, it is now 
appropriate for the Committee to recommend approval of those 
projects in Priorities 1 and 2, for a total cost of $4,493,000. 

Recommended Increase in Available Funds 


Total funds available at this point 
Amount required for Priorities 1 and 2 

Balance available 


$ 6,253,000 
4,493,000 

$ 1,760,000 


Recommended increase in 1979 Supplementary 
Capital Budget funds, from 1979 Operating 
Budget 


Funds that can be available as unallocated 
1979 Supplementary Capital Budget, for Council 
to approve desired Priority 3 and 4 projects, 
and to use for cost-sharing with the Senior 
Governments for projects under the Community 


Services Contribution Program 


647,000 


$ 2,407,000 


The following is a list of those projects in Priorities #3 & #4: 


1) 

2) 

3) 
4) 
5) 
6) 
7) 
8) 
9) 


Priority #3 
$ (' 000) 

Streets - Centre Boulevard 

- 22nd Avenue 200 

- reconstructions for 
safety 100 

Parks and Recreation 200 
Q.E. Playhouse - sound system 85 
Library - automated circulation 

- Champlain Heights Branch 
Land Purchase - 517 Hamilton 229 
Truck and equipment fleet 300 
L.A.P. - Hastings/Sunrise 


Priority #4 
$ (' 000) 


1,850 

1,150 
112 


166 


$1,114 


$3,278 
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The Director of Finance pointed out to the Committee that 
there are two other projects pending which may require funds 
from the Supplementary Capital Budget. 

-Queen Elizabeth Theatre Expansion - approximate 
cost of $110,000 

-Indian Centre - report coming from Director of 
Social Planning (no amount as yet) 

The Committee reviewed the projects in Priority #3 as 
follows : 

-Streets - Centre Boulevard - 22nd Avenue: 

City Engineer will provide detailed report to 
Council on April 24, 1979. 

-Streets - reconstructions for safety: 
Approved $100,000. 

-Parks and Recreation: 
Approved $200,000. 

-Parks and Recreation: 

Approved additional $90,000 for construction 
of six tennis courts at Laurier School. 

Larry Foster, representative from the Parks Board, 
was present for discussion of this item. Negotiations 
have been underway with the Vancouver School Board, 
whereby they will provide the site and maintenance 
for these courts if built by the Parks Board. 

Concern was expressed by the Committee regarding 
the amount of access to these courts by the public and 
following discussion, it was agreed that a condition 
of this approval be that adequate public access be 
assured. 

-Q.E. Playhouse - sound system: 
Deferred for report back. 

-Land Purchase - 517 Hamilton Street: 
Approved $229,000. 

-Truck and equipment fleet: 

Approved $300,000. (Alderman Ford contrary) 

The unallocated balance in the Supplementary Capital 
Budget after the foregoing approvals is $1,488,000. 

The Committee noted that there are reports being prepared 
on the Library automated circulation system and on major 
maintenance to the Cambie Bridge. 

Following further discussion, the Committee 

RECOMMENDED 

A. THAT the provision in the 1979 Operating Budget 
for Supplementary Capital be increased by 
$647,000 for a total of $6,900,000. 
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57^ 

(BUILDING - 1) 


BUILDING AND PLANNING MATTERS 

RECOMMENDATIONS 

1. Public Housing: Hostel for Single Men 
(South Side Cordova Street between 
Jackson and Dunlevy Avenues) 

The Director of Planning reports as follows: 

"The report of the Board of Administration dated January 17, 1969, 
adopted by Council on January 21, 1969, contained recommendations 
of the Technical Planning Board including: 

'(a) Council approve Lots 10, 11, 12, 13, 14, 15 and 16, Block 
57, D.L. 196, as the site for a hostel for approximately 
100 single persons to be provided under Section 35A of the 
National Housing Act and request the senior governments to 
investigate this project on the basis that the City would 
assemble the land for sale to the Federal-Provincial 
partnership as in the case of the West End Senior Citizens 
project. 

(b) Subject to agreement by the senior governments to proceed 

on the above basis, the Supervisor of Property and Insurance 
be instructed to negotiate the purchase of Lots 10, 11, 12, 
13, 14, 15 and 16, Block 57, D.L. 196.' 

Following investigation by the senior governments. Council on 
August 11, 19 70, endorsed the proposal that this building be a 
high rise structure incorporating approximately 150 units and 
authorized the Board of Administration to proceed with negotia- 
tions with the senior governments on this basis. 

The senior governments have given approval for this project to 
proceed and have appointed the firm of Erickson-Massey as 
architects. The procedure to be followed will be the preparation 
of sketch plans and cost estimates for approval by the City and 
the Senior Governments to be followed by working drawings, 
specifications and tender documents. 

Acquisition of the site should begin as early as possible as the 
lands concerned are developed with residential buildings, all 
except one of which are occupied. Information from the Voters' 
List shows that 27 adults and 6 children reside on the site. 
In view of the shortage of alternative accommodation, the maximum 
time possible for this phase should be allowed. 

Recommendation (b) of the Board of Administration's report of 
January 17, 1969, referred to above, did not include details as 
to the source of funds for the acquisition of the site. The site 
for the FP 10 (Nicholson Tower) Senior Citizens Project in the 
West End was assembled through the Land Purchase Fund. Sub- 
sequent assembly of sites for public housing has been financed 
through temporary use of the Urban Renewal Fund. The Director 
of Finance recommends that this Fund be used to assemble the 
hostel site. It is recommended therefore: 

(a) THAT the Supervisor of Property and Insurance be instructed 
to negotiate for the purchase of Lots 10, 11, 12, 13, 14, 15 
and 16, Block 57, D.L. 196 and that the necessary advances 
for these purchases be made from the Urban Renewal Fund, 
such advances to be re-paid upon disposal of the site to 
the senior governments. 
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B. THAT the projects in Priorities #1 and #2 as listed 
in Appendix "A" of the Manager's Report dated 
April 11, 1979 at a total cost of $4,493,000 be 
approved. 

C. THAT the following projects in Priority #3 be approved 

a) Streets - reconstructions for safety - $100,000 

b) Parks and Recreation - $200,000 

c) Land Purchase - 517 Hamilton - $229,000 

d) Truck and equipment fleet - $300,000 

D. THAT an additional $90,000 to the Parks Board be 
approved for installation of six tennis courts at 
Laurier School subject to a subsequent agreement 
with the School Board to ensure adequate public 
access to these facilities. 


3. 1979 Operating Budget - Final Report 

The Committee had for consideration a Manager's Report 
dated April 11, 1979 (copy circulated) in which the Director 
of Finance summarizes Council Action subsequent to the report 
on the 1979 Operating Budget Estimates dated March 27, 1979, 
and puts forward recommendations on the 1979 General Purposes 
Tax Levy. 

The report notes that on April 10, 1979, Council approved 
departmental appeals to a total of $81,500 to be funded from 
an increase in the operating budget. Council approved 
reductions to the Parks Board budget and the Library budget 
in the amounts of $200,000 and $52,000, respectively. 

These reductions have been achieved through reductions 
in the level of service. 


Other Expenditure Adjustments 

The report also notes that adjustments have been made to the 
expenditure estimates subsequent to the review of the 
Departmental estimates by the Finance Committee April 2nd-5th, 


1979: 


a) 


Expenditures recently approved by Council 


Vancouver Public Library 
Store-front Libraries 


$ 40,000 


Grants 


Transportation for the 
Handicapped 


91,879 


Parks Board 


Problem Youth Program 


14,950 


General Government 


Shoppers Freebus 


85,500 


$232,329 
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Balance Forward $232,329 

b) Miscellaneous Budget Review 
Adjustments not included in 
previous report 

Engineering Department 

Maintenance of Pumping Stations 25,000 
Trimming of Earth Dumps 17,300 
Administration cost distributable 10,121 

Britannia Community Centre 

Buildings and Grounds maintenance 62,361 

City Planning Department 

Printing of Metric Conversion 

Tables 10,000 

Police Department 

Engineering Dept. distribution 

adjustments (net) 24,200 

Other miscellaneous Expenditure 

adjustments (net) 431 


$149,413 


Total Other Expenditure Adjustments $381,742 


Revenue Adjustments 

The following adjustments to revenue estimates were made: 

1) General Purposes Taxes - adjustment 
reflecting increase in Assessments, 

calculated at 1978 mill rate $782,900 

2) Receipts in lieu of taxes - adjustment 

to 1979 estimates 97,429 

3) Revenue Surplus - adjustment re 1978 

surplus 64,787 


Total Revenue Adjustments $945,116 


The details of the budget adjustments are on file in the 
office of the Budgets and Research Division. 

The Manager's Report states that the current budget 
position subsequent to the above-noted budget adjustments 
is a surplus of $2,440,715. There are basically two options: 

(i) Reduce taxes by the amount of the budgetary 
surplus, which would mean a reduction in the 
mill rate (compared to the 1978 mill rate) by 
1.085 mills, bringing it to 43.31 mills. 

(ii) Increase expenditures by $647,000 which is the 
maximum allowable under the Provincial 5% 
guideline. The taxes would then be reduced by 
$1,793,715, which would mean a reduction in 
the mill rate by 0.785, bringing it to 43.61 mills. 
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The Director of Finance recommends that the Supplementary 
Capital Budget be increased by $647,000. 

Following discussion, the Committee 

RECOMMENDED 

A. THAT adjustments to the 1979 Operating Budget, 
i.e. Other Expenditure Adjustments, $381,742, 
and Revenue Adjustments, $945,116 (detailed in 
the Manager's Report dated April 11, 1979) be 
approved and the budget adjusted accordingly. 

B. THAT the mill rate for general purposes be set 
at 4 3.61 for 1979 (as detailed in the Manager's 
Report dated April 11, 1979). 


4. Luncheon for the Association of World War I Flyers 

The Committee had for consideration a memo from the 
Mayor dated April 2, 1979 (circulated) requesting approval 
for the City to host a luncheon on May 18, 1979 for the 
Association of World War I Flyers, costs of up to $500. 

The Comptroller of Budgets and Research advises that 
should this request be approved, funds will be available 
within the Special Occasions Account. 

The Committee 

RECOMMENDED 

THAT approval be given for the City to host a luncheon 
for the Association of World War I Flyers on May 18, 1979, 
costs not to exceed $500. 

5 . Salary Increase for Mayor, Deputy Mayor and Aldermen 

This item was placed on the agenda at the request of 
the Chairman. 

The Chairman recommended that the salary of the Mayor of 
Vancouver (presently $33,072) be brought more into line with 
the salaries paid to Mayors in other B.C. municipalities and 
other cities in Canada. He also recommended that the salaries 
of the Deputy Mayor and Aldermen be increased 7% for 1979 and 
7*s% in 1980 in accordance with the increase granted to the 
V.M.R.E.U. and senior staff employees for 1979 and 1980. 

Following discussion, it was 

RECOMMENDED 

A. THAT the Mayor's salary be increased from $33,072 
to $40,000 effective January 1, 1979 and the 
Director of Legal Services bring in the necessary 
amendments to the by-law. 

B. THAT the salary for Deputy Mayor and Aldermen be 
increased 7% effective January 1, 1979 and 7^5% 
effective January 1, 1980 and that the Director 
of Legal Services bring forward the necessary 
amendments to the by-law. 

(Aldermen Ford and Marzari wished to be recorded as 
opposed to Recommendation "A".) 

******************** 

The meeting adjourned at approximately 4:35 p.m. 


******************** 


MANAGER'S REPORT 

REFERS TO CLAUSE #3 
DATE April 18. 1979 

TO: Vancouver City Council 

SUBJECT: 1979 Operating Budget - Adoption by Council 
CLASSIFICATION: RECOMMENDATION 

"In accordance with the requirements contained in the Vancouver Charter, 
the Director of Finance submits the summary of the Operating Budget 
Estimates of Revenues and Expenditures for the year 1979 which is attached 
as Appendix "A" and which:- 

1. gives effect to the adjustments made during budget review, 
and as approved by Council on April 10th, plus those subse- 
quent actions as recommended by the Committee on Finance and 
Administration on April 12th; the actions of the Committee of 
April 12th should be confirmed by Council prior to dealing with 
this report; 

2. is based on a tax rate of 43.61 mills for general purposes as 
recommended by the Committee on Finance and Administration on 
April 12th. 

The adjustments to the 1979 Operating Budget Estimates, as originally sub- 
mitted by Civic Departments and Boards, which produce a balanced budget at 
a tax rate of 43.61 mills are summarized below: 

1979 REVENUE ESTIMATES 

Estimated Revenues, as originally submitted, including a 
tax rate for general purposes at the 1978 rate of 

44.395 mills $183,292,178 
Add: Increase in revenue estimates for 

- business tax 519,400 

- general purposes tax Carter Court of Revision) 782,900 

- 1978 Surplus Cbrought into Revenue in 1979 as 

per Provincial guidelines) 413,675 

- Provincial Revenue Sharing grants 280,000 

- Sundry rentals 200,000 

- By-law fines 200,000 

- Receipts in lieu of taxes 97,429 

- Miscellaneous 2.089 


185,787,671 


Less: Decrease in revenue estimates for 


- reduction in general purposes tax rate from 
44.395 mills to 43.61 mills (including reduction 

of receipts in lieu of taxes) 1,797,715 

- reduction in business tax rate from 9.5% to 9.0% 1,175,000 

- interest earned on temporary investments 100.000 
Total 1979 Revenue Estimates, as revised $182,714,956 
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1979 EXPENDITURE ESTIMATES 

Estimated Expenditures, as originally submitted $185,932,906 

Less: Budget Review adjustments 

Basic $2,731,012 
Supplemental 1 .345.180 

4,076,192 

Less budget appeals approved 

by Council 81 .500 


3,994,692 


Service reductions approved 
by Council 


Park Board 200,000 
Library Board 52.000 


4.246.692 


181,686,214 

Add: Expenditure increases as approved by Council 232,329 
Miscellaneous budget review adjustments 149,413 
Increase in Supplementary Capital Budget 647,000 

Total 1979 Expenditure Estimates, as revised $182,714,956 


The details of the budget and the changes made during the process of budget 
review are available for review in the office of the Budgets and Research 
Division. 

SUPPLEMENTARY INfORMATION 

General Purposes Tax Levy 

1. The tax rate required to produce a balanced budget in 1979, after amending 
the revenue and expenditure estimates for adjustments recommended by the 
Finance Committee, is 43.61 mills. This is a reduction of 0.785 mills or 
approximately 1.77% over 1978. 

2. The general purposes tax rate of 43.61 mills on the hypothetical average 
single-family residence amounts to approximately $434.00. If that hypo- 
thetical average single- family residence did not experience a change in 
assessment in 1979, the tax reduction would be approximately $8.00. 

Revenue Fund Surplus 

In accordance with the Provincial Budget Guidelines, the City has brought 
the unexpended balance of revenue surplus for 1977 and 1978 into revenue 
for 1979. This amounts to $5,778,614. This revenue item will not 
be available in 1980. 
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Provincial Budget Guidelines 

In addition to the foregoing requirement regarding prior years' surplus, 
the Provincial Budget Guidelines also require that the growth in the 
City's expenditures (as defined by the Provincial guidelines)(excluding 
water, sewer and debt charges) not exceed 5% over 1978 and further that 
the general purposes mill rate not increase. With respect to the expendi- 
ture restriction, the City's expenditures for 1979 will be 5% in excess of 
the 1978 level. With respect to the mill rate, as noted above, the City 
will be experiencing a mill rate reduction for 1979. 

Provision for Capital Purposes 

The provision for capital purposes from the Operating Budget for 1979 will 
total $8,900,000. This reflects a 5.1% reduction from the 1978 level of 
$9,379,724. 


RECOMMENDATION 

The City Manager and the Director of Finance RECO^flEND approval of the 
Resolution, attached as Schedule "A", adopting the 1979 Operating Budget 
Estimates which are summarized in Appendix "A" attached. 

The Resolution should not be adopted until after Council have confirmed the 
recommendations of the Finance Committee of April 12, 1979. 


CITY OF VANCOUVER 
SPECIAL COUNCIL - APRIL 24, 1979 


PUBLIC HEARING 

A Special Meeting of the Council of the City of Vancouver 
was held on Tuesday, April 24, 1979, at approximately 2:00 p.m. 
in the Council Chamber, third floor. City Hall, for the purpose 
of holding a Public Hearing to amend the Zoning and Development 
By-law. 

PRESENT: Mayor Volrich 

Aldermen Bellamy, Boyce, Ford, Gerard, 
Harcourt, Kennedy, Little, 
Marzari, and Puil 

ABSENT: Alderman Rankin 

CLERK TO THE COUNCIL: R. Henry 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Gerard, 
SECONDED by Aid. Puil, 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Volrich in the Chair, to consider proposed amendments to the 
Zoning and Development By-law. 

- CARRIED UNANIMOUSLY 

1 . Rezoning Application - 
3655 West 10th Avenue 

An application was received from the Director of Planning, 
in accordance with Council resolution of April 3, 197 9, with 
respect to 3655 West 10th Avenue (Lot 12 Amended, Block 55, 
D.L. 540, Plan 229). The present zoning is CD-I Comprehensive 
Development District (By-law No. 5226) and the proposal is to 
amend Section 5 of the By-law (Setback from Site Boundaries) . 
This amendment would allow the parking area permitted under 
CD-I By-law No. 5226 to extend onto the lands dedicated for 
lane purposes, until such time as the City Engineer requires these 
lands to actually develop the lane. 

Following an explanation by Mr. Scobie of the Zoning Division, 
Council received delegations from the following: 

Mr. A. Baugh in a brief statement objecting to the proposed 
extension of the parking, indicated if allowed it would set 
a precedent permitting extension to other areas of the 
property. 

Mrs. Helene Lee filed a petition from 22 residents in the 
area objecting to the proposed amendment. 

Mr. I.R. Gordon owner of 3655 West 10th Avenue spoke in 
support of the amendment. 

MOVED by Aid. Marzari, 

THAT the application to amend Section 5 of the CD-I By-law 
No. 5226, as submitted and described above be approved. 

- CARRIED UNANIMOUSLY 

RISE FROM COMMITTEE OF THE WHOLE 

MOVED by Aid. Boyce, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 


Cont'd 
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Rezoning Application - 

3655 West 10th Avenue (Cont'd) 

MOVED by Aid. Boyce, 
SECONDED by Aid. Gerard, 

THAT the report of the Committee of the Whole be adopted 
and the Director of Legal Services be instructed to prepare and 
submit to Council the necessary amendments to By-law No. 5226. 

- CARRIED UNANIMOUSLY 


* * * * 


The Special Council adjoiirned at approximately 2:15 p.m. 


The foregoing are Minutes of the Special 
Council Meeting (Public Hearing) of 



CITY OF VANCOUVER 
SPECIAL COUNCIL - APRIL 26, 1979 


PUBLIC HEARING 


A Special Meeting of the Council of the City of Vancouver 
was held on Thursday, April 26, 1979, at approximately 7:30 p.m. 
in the Council Chamber, third floor. City Hall, for the purpose 
of holding a Public Hearing to amend the Zoning and Development 
By-law. 


PRESENT: Alderman D. Marzari, Deputy Mayor 

Aldermen Boyce, Ford, Gerard, 

Harcourt, Little, Puil 
and Rankin 

ABSENT: Mayor Volrich 

Aldermen Bellamy and Kennedy 

CLERK TO THE COUNCIL: J. Thomas 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Rankin, 
SECONDED by Aid. Gerard, 

THAT this Council resolve itself into Committee of the 
Whole, Alderman Marzari, Deputy Mayor in the Chair, to consider 
proposed cunendments to the Zoning and Development By-law. 

- CARRIED UNANIMOUSLY 

1. Proposed Amendments to By-law No. 3573 
being the Zoning and Development By-law 

An application has been received from the Director of 
Planning, to amend the Zoning and Development By-law as follows: 

"Proposed Amendments to the C-1, C-2, C-2B, C-3A, 
MC-1, M-1, M-IA and M-2 District Schedules 

(a) The proposed amendments to the above-noted 
Schedules would provide that facilities and 
services related to drug or alcohol detox- 
ification or rehabilitation are permitted 
only as Conditional Approval Uses so as to 
ensure that such facilities are located on 
sites where potential incompatibilities 
with adjacent uses are minimized. 

(b) Any consequential amendments." 

Mr. D. MacDonald, Zoning Planner, reviewed the proposed 
amendments and advised the Council that if the amendments were 
approved, clinics or offices for medical purposes related to 
drug or alcohol detoxification or rehabilitation would only 
be permitted within C-2 and C-3A Commercial Districts as 
Conditional Approval Uses instead of Outright Approval Uses 
as at present. This would ensure community feedback. 

The Deputy Mayor called for speakers for or against the 
application, and the following delegations were heard: 

Mr. I . Sisett , presented a number of letters and a 
brief (on file) on behalf of the South Slope Concerned 
Citizens Association, opposing the location of 
compulsory drug and alcohol related treatment facilities 
in or near a residential neighbourhood without providing 
full information to local residents and businesses and 
permitting an opportunity for a Public Hearing. 
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Proposed Amendments to By-law No. 357 3 

being the Zoning and Development By-law (cont'd) 

The brief supported the proposed amendments and recommended: 

"1. City and Senior Governments be responsible to 
provide full information to the Citizens 
concerned within any such area of proposed 
development for such Clinic use. 

2. That, if Compulsory Treatment Centres are to 
be located, that citizens be fully informed 
as to their proposed location 

(a) Precise usage 

(b) Full nature and extent of treatment being 
offered 

(c) The precise boundaries of the area to be 
serviced 

(d) The philosophy and objectives of the 
Treatment programme in general 

(e) Where the treatment project is "experimental" 
in nature, some indication of the risks and 
problems to be anticipated 

(f) Number of persons and number of anticipated 
weekly attendances of persons requiring 
treatment at each location 

(g) Where narcotics are involved - the precise 
nature, amount and effect of such drugs. 

3. That, City Hall be responsible for circulation 
of the particular information to recognized 
community groups within the proposed area of 
development, as well as to all residents and 
businesses in the area. That a minimum of a 
SIX BLOCK radius be utilized in delivery of 
such information." 

Mrs. D. Banner , Secretary, South Slope Concerned Citizens 
Association, presented a file of 52 letters from residents 
and businesses opposing the location of a drug treatment 
facility at 7155 Victoria Drive, and read a letter from 
the Reverend K. Huguet, Minister of Fraserview United 
Church, which criticized the present process whereby such 
treatment centres could be permitted against the wishes 
of neighbourhood residents . 

Mrs. Nora Justesen , 1812 East 51st Avenue, read a letter 
to the Council from Mr. K.M. MacPherson, Principal, 
David Thompson Secondary School, urging consultation with 
area residents when sites for treatment centres are being 
contemplated . 

Mr. John Unsworth , 7207 Victoria Drive, read a letter from 
Mr. and Mrs. W.S. Vande Voorde, B.C. Valve and Crank Service, 
detailing the incidence of break-ins, fires, broken windows 
and general vandalism affecting their business premises at 
54th Avenue and Victoria Drive. 

M rs . Donna Holmes , 7320 Jasper Crescent, supported the 
amendments and read a letter from Dr. E.B. Kennedy and 
Dr. T.E. Coward, commenting on the negative affect they 
felt the drug treatment clinics would have on their dental 
practice at 54th Avenue and Victoria Drive. 
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Board of Administration, January 15, 1971 .... (BUILDING - 2) 
Clause 1 continued 

(b) THAT the Supervisor of Property and Insurance be instructed 
to obtain the concurrence of C.M.H.C. that costs of acquisi- 
tion are fair and reasonable in a similar manner to that 
adopted in the assembly in the FP 10 site, prior to sub- 
mission of individual purchases for Council's approval. 

(c) THAT the B.C. Housing Management Commission be requested 

to give priority for public housing accommodation to people 
dispossessed by the acquisition of the hostel site." 

Your Board RECOMMENDS that the foregoing report of the Director of 
Planning be endorsed. 


2. Demolition of an Existing and Construction 

of a New Gasoline Service Station - Southeast 
corner of Granville Street and S.W. Marine Drive 

The Director of Planning reports as follows: 

"The Standard Oil Company of B.C. Ltd., have filed Development 
Permit Application No. 53083 to demolish the existing building 
and erect a new Gasoline Service Station on an enlarged site. 

The existing Gasoline Service Station is located at the north 
east corner of Granville Street and S.W. Marine Drive and is 
located on two lots. It is proposed to enlarge the site by the 
addition of one southerly lot. 

The site is located in a C-2 Commercial District. 

The Gasoline Service Station Location Policy, as adopted by City 
Council on October 1st, 1968, permits consideration of the re- 
building of the Gasoline Service Station at this location, including 
the enlarging of the site by one additional lot. 

The Technical Planning Board and the Town Planning Commission 

recommend that Development Permit Application No. 53083 be 

APPROVED in accordance with the submitted application such 

plans and information forming part thereof thereby permitting 

a new Gasoline Service Station subject to the following conditions: 

A. Prior to the issuance of the Development Permit: 

(1) Arrangements are to be first made to the satisfaction 
of the Director of Planning for the consolidation of 
the three lots (lots 12A, 13 and 14, Block 3, D.L. 
318) into one parcel. 

(2) Revised drawings are to be first submitted to the 
satisfaction of the Director of Planning indicating: 

(i) details of the landscaping and treatment of the 
open portions of the site. 

(ii) the site will be screened in accordance with the 
requirements of the Zoning and Development By- 
law and that a maximum vehicular access across 
the boundary of the site at the City lane be not 
more than 24 ' . 

(iii) details of all signs to be provided and all signs 

to be in accordance with the requirements of Section 
10 of the Zoning and Development By-law with 
respect to this area of special sign control. 


cont ' d 
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Proposed Amendments to By-law No. 3573 

being the Zoning and Development By-law (cont'd) 

Barbara Cannon , 295 East 17th Avenue, spoke in support 
of the amendments on behalf of the Riley Park N.I. P. 
Planning Committee. 

Mr. Ron Thomson , 2353 Burquitlam Drive, felt residents 
of any area should have the opportunity to decide whether 
or not a compulsory drug treatment centre should be 
located in their neighbourhood. 

Mr. R. Peltola , 7332 Jasper Crescent, referred to a letter 
from the Minister of Health, informing him that the City 
Planning division had allowed the Provincial Government's 
agents, the B.C. Buildings Corporation, to go ahead on the 
facility planned for 7155 Victoria Drive. 

Mr. Bert Hoskin , Chairman, Alcohol and Drug Commission, 
advised the Commission's application for treatment 
facilities had been made in good faith and in accordance 
with City By-laws. Mr. Hoskin also noted there had been 
a good deal of media publicity on the compulsory drug 
treatment program including television interviews and radio 
hot-line discussions. It was incorrect to allege there 
had been no dialogue between the Commission and citizens. 
Furthermore, there was no antagonism between the Commission 
and the Planning division - both were aware of each others 
problems . 

Judge L. Bewley , legal counsel to the Commission, requested 
that Council bear in mind that the compulsory treatment 
clinics were not penal or quasi penal institutions. The 
whole object of the program was to control addicts who were 
not controllable at present because they were floating 
loose through the community. 

Responding to questions from Members of Council, Mr. 
MacDonald advised the power to approve Conditional Uses would 
remain invested in the Director of Planning, who would 
notify neighbours within a specified area. Public information 
meetings would become part of the process before the Public 
Hearing stage. 

Mr. MacDonald also pointed out there was no development 
permit application for 7155 Victoria Drive before the City at 
this time, and it was his understanding the proposal was no 
longer valid and the building at that location was no longer 
being considered for a drug treatment centre. 

(Alderman Harcourt left the meeting at this point) . 

MOVED by Aid. Gerard, 

THAT the application of the Director of Planning be 
approved and the Director of Legal Services be instructed 
to bring forward the appropriate amending by-law. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Little, 

THAT when the B.C. Drug and Alcohol Commission is 
proposing to locate a drug treatment centre in a specific 
community, it be requested to work in conjunction with the 
Planning Department and community groups in order to reach 
a consensus on the selection of a community site for such 
facility . 

- CARRIED UNANIMOUSLY 
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Proposed Amendments to By-law No. 3573 

being the Zoning and Development By-law (cont'd) 

MOVED by Aid. Little, 

THAT the Provincial Government be requested to ensure 
that an appropriate public information program is developed 
to make citizens fully aware of the details of the Provincial 
Government's compulsory drug treatment program. 

- CARRIED UNANIMOUSLY 

RISE FROM COMMITTEE OF THE WHOLE 

MOVED by Aid. Boyce, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Boyce, 
SECONDED by Aid. Ford, 

THAT the report of the Committee of the Whole be adopted 
and the Director of Legal Services be instructed to prepare 
and submit to Council the necessary amendments to By-law 
No. 3573. 

- CARRIED UNANIMOUSLY 


* * * * * 


The Special Council adjourned at approximately 9:15 p.m. 


The foregoing are Minutes of the Special Council 
Meeting (Public Hearing) of April /^6, 1979, 
adopted by Council on May 15,19; 
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REGULAR COUNCIL MEETING 

A regular Meeting of the Council of the City of Vancouver wss 
held on Tuesday, May 1, 1979, in the Council Chamber, ccmimancing 
at 2:00 p.m. 

PRESENT ; Mayor Volrich 

Aldermen Bellamy, Boyce, Ford, Harcourt, 
Kennedy, Little, Marzari, Puil 
and Rankin 

ABSENT ; Alderman Gerard (Leave of Absence) 

CLERK TO THE COUNCIL: R. Henry 


PRAYER 

The proceedings in the Council Chamber were opened with 
prayer, offered by the Civic Chaplain, The Reverend A. Reynolds 
of Ryerson United Church, Vancouver. 


ACKNOWLEDGEMENT 

The Mayor acknowledged the presence in the Council Chamber of 
students from the Employment Orientation for Women Course at 
King Edward Campus, under the direction of their instructor, 
Ms. Kathy Lillie. 


'IN CAMERA' MEETING 

The Council was advised there were matters to be considered 
'In Camera' later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Marzari, 

THAT the minutes of the following meetings be adopted; 

Regular Council - April 24, 1979, (except 'In Camera' portion); 
Special Council (Public Hearing) - April 24, 1979. 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Rankin, 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Volrich in the Chair. 

- CARRIED UNANIMOUSLY 


UNFINISHED BUSINESS 


1 . Motion - 

Procedure By-law Amendment 

Council had, on previous occasions, deferred the following 
motion of Alderman Little, however this motion was before Council 
this day for consideration and action was taken as noted; 


Cont'd 
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UNFINISHED BUSINESS (Cont'd) 

Motion - 

Procedure By-law Amendment (Cont'd) 

MOVED by Aid. Little, 

"THAT WHEREAS the Council Procedure By-law provides that 
no member shall use offensive words in or against the Council 
or any member thereof; 

AND WHEREAS offensive words are used in Council meetings 
both against the Council and against members thereof; 

AND WHEREAS the respect for Council and its integrity is 
challenged ; 

THEREFORE BE IT RESOLVED THAT Section 20 of Procedure 
By-law No. 3792 be amended to provide additionally as follows: 

'If and when the Presiding Officer requests a member 
of Council to apologize for what is, in his opinion, 
an offence against either a member of Council or the 
Council itself and the Presiding Officer fails to 
receive such apology in Council meeting, he may then 
' name ' the member . 

On a member being named, the City Clerk shall minute 
the name of the offending member, together with a 
brief statement of the infraction.' " 

- LOST 

(Aldermen Boyce, Ford, Harcourt, Marzari, Puil 
and Rankin opposed . ) 


2. Arson Alert Program Proposed by 

the Attorney-General of the Province 

Council on April 10, 1979, received for information a City 
Manager's Report in which the Fire Chief advised Council on the 
Arson Alert Program proposed by the Attorney -General. At that 
time Council requested the Chief Constable to comment on the 
information contained in this Manager's Report. 

Before Council, this day, was a memorandum from the Acting 
Chief Constable dated April 23, 1979, commenting as follows on 
the proposed Arson Alert Program: 

" The following comments are in response to your request of 12 April 1979. 

The Fire Chief's report, as submitted by the City Manager, outlines the key 
points of this program. 

This report refers to a Committee under the auspices of the Fire Comnissioner's 
office. A senior NCO of our Department and a similar rank of the R.C.M.P. are 
members of this Committee which has held five meetings to date, the first one 
being on January 10, 1979. This Committee acts as a resource body to the Fire 
Commissioner's office on subjects such as training, publicity, communication 
and reporting systems. 

One of the major tasks facing this group is the production of a policy manual 
outlining the duties and responsibilities of Fire, Police and Insurance 
Investigators. 

If It is found that the program is going to involve police manpower commitments 
over and above those now involved in arson prevention and investigation, our 
position would have to be examined. 

Certainly the Police Department is in favour of any program which will reduce 
the incidence of arson, however cost effectiveness must be examined closely as 
the plan is put into effect. " 


Cont'd . . . 
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UNFINISHED BUSINESS (Cont'd) 

Arson Alert Program Proposed by 

the Attorney-General of the Province (Cont'd) 

MOVED by Aid. Harcourt, 

THAT the above memorandum from the Acting Chief Constable 
dated April 23, 197 9, on the proposed Arson Alert Program, be 
received for information. 

- CARRIED UNANIMOUSLY 


* * * 

Carbaryl Spraying in Kitsilano 

The Mayor commented on the proposed spraying of the gypsy 
moth investation in Kitsilano. He indicated that this matter had 
been the subject of a number of meetings yesterday between himself 
and various officials, as well as a meeting of City, Provincial, 
and Federal officials with the City Manager and the Administrative 
Assistant to the Mayor. 

The Mayor referred to a number of requests received from 
people to address Council when this matter was before them later 
this day. 


MOVED by Aid. Boyce, 

THAT the requests to address Council later this day received 
from various individuals and organizations be approved and the 
delegations be heard when the relevant report is considered by 
Council . 

- CARRIED UNANIMOUSLY 

* * * 


COMMUNICATIONS OR PETITIONS 


1. Brotherhood Inter-Faith Association 
Request for Free Use of The Orpheum 
for Gala Concert 


In a letter dated April 11, 1979, the Chairman of the 
Brotherhood Inter-Faith Association requested a grant in lieu of 
rental of The Orpheum for a gala Brotherhood concert to take place 
early next fall. 

The purpose of the proposed concert is to involve the citizens 
at large by having them come to a musical presentation and hear 
the Association's message with a desire to encompass additional 
ethnic groups into the Brotherhood. 

The City Clerk advised that the rent of The Orpheum for an 
evening will be approximately $2,100 plus stage crew. 

MOVED by Aid. Boyce, 

THAT Council approve a grant equivalent to the rental of 
The Orpheum to the Brotherhood Inter-Faith Association to permit 
it to stage a gala Brotherhood concert early in the fall. 

- CARRIED 

BY THE REQUIRED 
MAJORITY 

(Alderman Puil opposed.) 


Regular Council, May 1, 197 9 

COMMUNICATIONS OR PETITIONS (Cont'd) 


2. Rang Manch Arts Association 

Grant Request to Cover Cost of Police 
Security at the Queen Elizabeth Theatre 

Council noted a letter dated March 30, 197 9, from the 
Rang Manch Arts Association advising that it was putting on a 
cultural program on April 14, 1979, in the Queen Elizabeth Theatre. 
As a safeguard the Association was hiring four off-duty police 
officers to be present at the Theatre from 7:30 p.m. to 11:00 p.m. 
on the evening of the concert. 

The City Clerk advised that the charges for these services 
amounted to $4 25. The City Manager stated that the Theatre Manager 
did not require the organization to provide off-duty police officers, 
but the organization had wanted to do so. Some form of security was 
required however . 

MOVED by Aid. Puil, 

THAT the communication from the Rang Manch Arts Association 
dated March 30, 197 9, be received and no further action be taken. 

- CARRIED UNANIMOUSLY 

3 . Application to Operate 
Self-Serve Gas Station 

Council noted a memorandum dated April 27, 197 9, in which 
the City Clerk advised that the Senior Real Estate Representative 
of the Southland Corporation (Canada) Limited, wishes to address 
Council on an application to operate a self-serve gasoline station 
under the 7-Eleven brand at 4 064 Fraser Street. 

The Director of Planning has indicated this report will be 
before Council at its next meeting. 

MOVED by Aid. Harcourt, 

THAT the request of Mr. Fred Morris, Senior Real Estate 
Representative of the Southland Corporation (Canada) Limited, to 
address Council be approved and the delegation be heard when the 
relevant report is before Council. 

- CARRIED UNANIMOUSLY 


4. Governmental Review Commission 
Proposed Budget 

In a letter dated April 30, 1979, the Chairman of the City's 
Governmental Review Commission submitted for approval a proposed 
budget totalling $52,740. The budget detailed the various 
anticipated expenses related to the Commission's review. 

MOVED by Aid. Kennedy, 

THAT Council approve a budget of $52,74 for the Governmental 
Review Commission with the source of funds being Contingency Reserve. 

- CARRIED UNANIMOUSLY 


5 . Carbaryl Spraying in Kitsilano 
(See page 3 . ) 


6. Integrated Committee of Council, 
School Board and Park Board 

As requested by Council the Mayor, in a memorandum dated 
May 1, 1979, advised that he has appointed Aldermen Boyce and Ford 


004 
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Cont'd . . . 
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COMMUNICATIONS OR PETITIONS (Cont'd) 

Integrated Committee of Council, 
School Board and Park Board (Cont'd) 


to the Integrated Committee of Council, School Board and Park Board. 

MOVED by Aid. Marzari, 

THAT the appointment of Aldermen Boyce and Ford to the 
Integrated Committee of Council, School Board and Park Board be 
approved ; 

FURTHER THAT the Committee be requested to provide Council an 
outline of its activities since it was first established. 

- CARRIED UNANIMOUSLY 


7 . City-owned Land South of 16th Avenue 
Between Commercial and Findlay Street 
Proposed Sale - United Croats of Canada 

In a letter dated May 1, 1979, Mr. M. Uzelac, Solicitor for 
United Croats of Canada, King Tomislav Branch, requested that a 
representative of the Society be permitted to address Council when 
the anticipated report on the proposed sale of City-owned lands 
south of 16th Avenue between Commercial and Findlay Streets to the 
Society is before Council. 

MOVED by Aid. Kennedy, 

THAT the request of Mr. M. Uzelac, Solicitor for United 
Croats of Canada, King Tomislav Branch, to address Council be 
approved and the delegation be heard when the relevant report is 
before Council. 

- CARRIED UNANIMOUSLY 


CITY MANAGER'S AND OTHER REPORTS 

A. MANAGER'S GENERAL REPORT 
APRIL 27, 1979 


Works & Utility Matters 
(April 27, 1979) 

Closure of 17 foot strip of Road 
Adjacent to 4730 Nanaimo Street 
(Clause 1) 


MOVED by Aid. Marzari, 

THAT the recommendation of the City Manager, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 


Harbours & Parks Matters 
(April 27, 1979) 

Nat Bailey Stadium Lease 
(Clause 1) 


Mr. McDonald, representing the Vancouver Canadians, addressed 
Council during consideration of this item. He stated that the 
Baseball Team feels that the City should be responsible for main- 
tenance of the Stadium during the off-season. 

Cont'd . . . 


006 


Regular Council, May 1, 197 9 6 

CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Harbours & Parks Matters 
(April 21, 1979) (Cont'd ) 

Nat Bailey Stadium Lease 
(Clause 1) (Cont'd) 

Mr. Kondrosky, Superintendent of Parks, responding to a 
question from Council, stated that the Soccer Club which was using thie 
Stadium had tried to play without removing the outfield fence 
but this had proved inconvenient. 


MOVED by Aid. Puil, 

THAT recommendations 1 and 2, as contained in the City Manager's 
Report dated April 27, 19 79, be approved. 


- CARRIED UNANIMOUSLY 


MOVED by Aid. Puil, 

THAT City be responsible for maintenance of the Stadium 
during the off-season and particularly for damage to the perimeter 
fence . 


- CARRIED 

(Alderman Rankin opposed) 

MOVED by Aid. Puil, 

THAT City be responsible for the clean-up of litter, 
debris, bird-droppings throughout the off-season. 

- CARRIED 

(Aldermen Ford and Rankin opposed) 


MOVED by Aid. Puil, 

THAT any soccer team using the Stadium during the off-season 
assume all costs for removing the outfield fence with the Vancouver 
Canadians Pro Baseball Ltd. assuming costs for replacement of this 
fence when required by them. 

- CARRIED 

(Aldermen Bellamy and Little opposed) 


Building and Planning Matters 
(April 27, 1979) 

The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Kensington N.I. P. - Second Six-Month 

Progress Report 
CI. 2: Riley Park N.I. P. - General Brock 

Playground Improvement 
CI. 3: Street Names - Champlain Heights 

and Langara Housing Development 

Clauses 1 and 2 


MOVED by Aid. Harcourt, 

THAT the recommendations of the City Manager, as contained 
in clauses 1 and 2 of this report, be approved. 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Building and Planning Matters 
(April 21, 1979) (Cont'd) 

Street Names - Champlain Heights 
and Langara Housing Development 
(Clause 3) 


MOVED by Aid. Little, 

THAT consideration of this report be deferred for one month. 

- CARRIED 

(Aldermen Boyce, Harcourt and Rankin opposed) 


Licenses and Claims Matters 
(April 27, 1979) 

Sunday Closing 
(Clause 1) 

MOVED by Aid. Boyce, 

THAT the City take no action at this time on those businesses 
listed in this report which were found to be in open contravention 
of the Lord's Day Act and Council resolutions, and await the outcome 
of the Provincial election and consideration by the new Government 
of a possible Province-wide policy. 

- LOST (tie vote) 

(Aldermen Harcourt, Little, Marzari, Rankin 
and the Mayor opposed) 

MOVED by Aid. Little, 

THAT Council defer consideration on this matter for one 
month, at which time the Mayor meet with the then Attorney General 
to determine his intent in this matter. 

- LOST 

(Aldermen Bellamy, Boyce, Ford, Harcourt, Kennedy, 
Marzari, Puil and Rankin opposed) 

MOVED by Aid. Rankin, 

THAT Council request all of the licensees of the stores listed 
in the City Manager's report as contravening the Lord's Day Act 
and Council resolutions to appear before it to show cause why their 
licenses should not be suspended. 

- LOST (tie vote) 
(Aldermen Bellamy, Boyce, Kennedy, Little and Puil opposed) 


MOVED by Aid. Little, 

THAT Council request all the licensees listed in the City 
Manager's report of April 27, 1979 as having repeatedly contravened 
the Lord's Day Act and the Council resolutions to appear before it 
to show cause why their business licenses should not be suspended. 

- LOST (tie vote) 

(Aldermen Bellamy, Boyce, Ford, Kennedy and Puil opposed) 


No further action was taken. 


Regular Council, May 1, 1979 
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DELEGATIONS 

1. Removal of Non-Conforming 
Billboards and Roof Signs 

Council on April 10, 1979, deferred consideration of a City 
Manager's Report dated April 27, 1979, on the removal of non- 
conforming billboards and roof signs to permit Mr. R.D. Sinclair, 
Vice-President, Outdoor Media, Seaboard Advertising Company, an 
opportunity of addressing it on this matter. 

In the City Manager's Report the Director of Permits and 
Licenses recommended as follows: 

"That the owners of buildings which have roof signs in 
commercial areas which were not dismantled on a voluntary 
basis as a result of the letters sent out by the Director 
of Planning in September 1976, be notified one more time 
by the Director of Permits and Licenses. For those who 
will not comply with the order. Council will be requested 
to pass the necessary resolution under Section 57 lA, for 
removal of the signs and following the necessary procedure 
set out in Section 324A of the Charter." 

Mr. Sinclair addressed Council and requested that Council 
defer the recommendation of the Director of Permits and Licenses 
to the end of August at which time recommendations on revisions 
of the sections of the Sign By-law relating to billboards will 
be before Council. Mr. Sinclair indicated that he is working with 
City officials on this revision. 

MOVED by Aid. Kennedy, 

THAT consideration of the City Manager ' s report dated 
April 10, 1979, be deferred to the end of August to permit officials 
to report on the revisions of the Sign By-law as it relates to 
billboards . 

- CARRIED 

(Aldermen Ford, Marzari and Rankin opposed.) 


2. Rory's Towing Ltd., and 
Westburn Services Ltd. 

Council, at an 'In Camera' meeting, on April 10, 1979, 
resolved: 

"THAT Mr. Rory Washtock be requested to appear before 
Council to show cause why his business licenses in the 
names of Rory's Towing Ltd. and Westburn Services Ltd. 
should not be revoked. 

FURTHER THAT the business owner or the representative 
of Miller Electronics Ltd. involved in the incident be 
invited to appear before Council to give evidence to the 
circumstances described above. 

FURTHER THAT the City Clerk arrange a suitable date for 
this hearing." 

Arrangements had been made for this show cause hearing to be 
dealt with by Council this day. 

Mr. Achtem addressed Council on behalf of Mr. Washtock. He 
stated that Mr. Washtock 's counsel, Mr. Rothe, is in Europe and 
is expected back this weekend. He therefore requested that Council 
defer this show cause hearing to its meeting of May 15, 1979 to 
permit Mr. Rothe an opportunity of representing Mr. Washtock. 


Board of Administration, January 15, 1971 .... (BUILDING - 3) 


Clause 2 continued 

B. All landscaping is to be provided on the site in accordance 
with the approved drawings within 6 months from the date of 
any use or occupancy of the proposed development and there- 
after to be permanently maintained. 

C. The open portions of the site other than the landscaping 
referred to in the preceding condition are to be completed 
including surfacing and screening in accordance with the 
approved drawings within 60 days from the date of any use or 
occupancy of the proposed development and thereafter to 

be permanently maintained. 

D. the development is to be carried out and maintained at all 
times in accordance with the requirements of Section 11(10) 
of the Zoning and Development By-law. 

I recommend that the Development Permit Application No. 53083 
be APPROVED in accordance with the recommendations of the 
Technical Planning Board and the Town Planning Commission. 
Approval of this Development Permit Application on the enlarged 
site would mean that this Gasoline Service Station site together 
with an existing office building at the south east corner of 
West 77th Avenue and Granville Street would continue to remain 
as a C-2 Commercial District." 

Your Board RECOMMENDS that Development Permit Application No. 53083 
be APPROVED in accordance with the recommendations submitted by the 
Director of Planning. 


****** FOR ADOPTION SEE ?^Q^{S) ...^..5.k 
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DELEGATIONS (Cont'd) 

Rory • s Towing Ltd . , and 
Westburn Services Ltd. (Cont'd) 

MOVED by Aid. Rankin, 

THAT Council defer the show cause hearing with respect to 
Mr. Rory Washtock's business licenses to its meeting of May 15, 
1979, to permit Mr. Washtock's counsel an opportunity of addressing 
Council on his behalf. 

- CARRIED UNANIMOUSLY 


The Mayor noted that Mr. Ringma of Miller Electronics Ltd. 
was present in the Council Chamber and he apologised to him for 
any inconvenience caused by the deferment of this show cause hearing 
and requested Mr. Ringma to be present again on May 15, 1979. 

3 . Reduction in Library Hours 

Council on April 10, 1979, approved the following recommendation 
of the Standing Committee on Finance and Administration contained 
in its report of April 5, 1979: 

"THAT the Library Board be requested to reduce the 
opening hours at each branch library and the Central 
Library three hours per week excluding the South 
Granville, Joe Fortes, Oakridge and Britannia Branches, 
with a 1979 budget reduction of $52,000." 


Council on April 24, 1979, approved requests from the Vancouver 
Public Library Staff Association and the Library Board to address 
Council on the reduction of hours at the Central and Branch 
libraries as a result of the above resolution. 

Ms. Anne Diano, President of the Vancouver Public Library 
Staff Association, addressed Council and read from a brief 
circulated this day. The brief protested the cut in library hours 
and the subsequent reduction in staff hours as well as in public 
service and stated the City should give library services the 
priority it deserves and instead of reducing support of the libraries 
pressure the Provincial Government into shouldering its fair share 
of responsibility for library services and recommended that Council 
withdraw its approval of the cut in the Library budget. 

Mr. C. Cotterall, Chairman, Vancouver Public Library, addressed 
Council in support of the decision of the Vancouver Public Library 
Staff Association. 

Mr. James McCrum, President, Southlands Action Committee, also 
addressed Council on this matter and read from a circulated brief. 
He advised that the executive of the Southlands Action Committee 
opposes the cut in library hours and would favour Council withdrawing 
its approval of this budget cut. 

Council was advised by the City Clerk that 2,074 letters had 
been received also opposing the reduction of hours. 

MOVED by Aid. Kennedy, 

THAT Council withdraw its request to the Library Board to 
reduce the opening hours at each branch library and the Central 
Library three hours per week excluding the South Granville, 
Joe Fortes, Oakridge and Britannia Branches, with a 1979 budget 
reduction of $52,000, and the necessary funds be taken from 
Contingency Reserve. 

- LOST (tie vote) 

(Aldermen Bellamy, Harcourt, Little, Puil and 
the Mayor opposed . ) 
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DELEGATIONS (Cont'd) 
Reduction in Library Hours (Cont'd) 

MOVED by Aid. Harcourt, 

THAT consideration of the proposed budget cut relative to 
the opening hours of certain libraries be referred back to the 
Finance and Administration Committee for further discussion with 
the Library Board . 

- LOST 

(Aldermen Bellamy, Boyce, Ford, Kennedy, Little, 
Marzari, Puil, Rankin and the Mayor opposed.) 


* * * 


The Council recessed at approximately 4:50 p.m. to 
reconvene following an ' In Camera ' meeting at approximately 
5:35 p.m. with Aldermen Harcourt and Kennedy absent and 
Mayor Volrich in the Chair . 


* * * 


CITY MANAGER AND OTHER REPORTS (Cont'd) 


Fire and Traffic Matters 
(April 27, 1979) 

Operation of Sound Truck 
on City Streets 
(Clause 1) 


MOVED by Aid. Marzari, 

THAT Council grant permission to the Auxiliary of the St. 
George's school to operate a sound truck in the Dunbar, Kerrisdale 
and South Granville districts on Friday, May 4, 1979, during the 
period 4 to 6 p.m. 

- CARRIED UNANIMOUSLY 


Finance Matters 
(April 27, 1979) 

Trout Lake Urban Demonstration 
Project - John Hendry Park 
(Clause 1) 


MOVED by Aid. Boyce, 

THAT the recommendation of the City Manager, as contained in 
this clause, be approved. 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Personnel Matters 
(April 27, 1979) 

Additional Positions for Long Term 
Care Program - Health Department 
(Clause 1) 


MOVED by Aid. Boyce, 

THAT the recommendation of the City Manager, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 


Property Matters 
(April 27, 1979) 

The Council considered this report which contains six clauses 
identified as follows: 

CI. 1: Champlain Heights - Marketing Phase 2 

CI. 2: Sale of Property - W/Side Richards 
between Drake & Helmcken 

CI. 3: Sale of City-owned Land - W. Side 
Victoria Drive, North of 3rd Ave. 

CI. 4: Resubdivision of City-owned and Private- 
owned lots N/S 47th Avenue between 
Arlington & Kirkland Streets 

CI. 5: Sale of Property - E/Side Nootka, 
North of Venables 

CI. 6: Sub- lease of 604 Stamps Landing 

Clauses 1-6 inclusive 

MOVED by Aid. Puil, 

THAT the recommendations of the City Manager, as contained in 
clauses 1,2,3,4,5 and 6 of this report, be approved. 

- CARRIED UNANIMOUSLY 


(During consideration of the above items Aid. Rankin 
assumed the Chair in the temporary absence of the Mayor . ) 


B. Community Services Contribution 
Program 

In considering the above item. Council noted a report from the 
City Manager containing comments and recommendations from the Director 
of Finance, and a further report dated April 24, 1979 in which the 
Director of Planning gave his views and recommendations. 

MOVED by Aid. Puil, 

THAT recommendations 1,2 and 3 of the Director of Finance as 
contained in the City Manager's report on Community Services Contri- 
bution Program be approved and further that Council not consider 
any of the projects listed in Appendix 2 to this report. 

- CARRIED UNANIMOUSLY 


cont ' d 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 
Community Services Contribution Program (Cont'd) 


MOVED by Aid. Ford, 

THAT the applications listed in Appendix 1 of the City Manager's 
report on Community Services Contribution Program be referred to 
the Finance and Administration Committee!, with power to act, for selec- 
tion of appropriate projects for submission for approval in principle 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Puil, 

THAT the recommendation of the City Manager, as contained in 
his report dated April 24, 1979 and dealing with the Community 
Services Contribution Program: Planning Consideration, be 
approved . 

- CARRIED UNANIMOUSLY 


C. Summary Report: Rezoning Application 

Proposed Text Amendment to Arbutus Club 
CD-I By-law No. 4085 

The City Manager advised that the Director of Planning wishes 
to withdraw this report at this time. The Council so agreed. 


D. Proposed Use of Carbaryl in Abatement of 
Gypsy Moth Infestation in Kitsilano 

Prior to consideration of this report, the Mayor advised that 
the Federal Government has agreed to defer the spraying of the 
Kitsilano area with carbaryl for at least 24 hours to permit 
Council to further consider this matter tomorrow afternoon at 2 p.m. 

MOVED by Aid. Rankin, 

THAT consideration of this matter including the hearing of 
delegations be deferred to the Council meeting at 2 p.m. on May 
2, 1979. 

- CARRIED UNANIMOUSLY 


DELEGATIONS (Cont'd) 


4 . P.N.E. Land Use Control 

At the request of the P.N.E. , consideration of this matter 
was deferred to the next meeting of the Council. 


cont'd 
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DELEGATIONS (Cont'd) 


5. Grant Appeal: 

Handicapped Resource Centre 

Council on March 6, 1979 approved a grant of $12,038 to the 
Handicapped Resource Centre. A representative of the Centre was 
present this day to appeal Council's decision on its grant applica- 
tion. 

Aid. Rankin indicated that Social Planning had advised him 
the Centre was requesting an additional grant of $3,000 to cover 
an increase in its rental for a six-month period. The Social 
Planning Department supports the request. 

Mr. L. Watson, Director of the Handicapped Resource Centre, 
circulated to Council a brief in support of the Centre's request. 

MOVED by Aid. Rankin, 

THAT Council approve an additional grant of $3,000 to the 
Handicapped Resource Centre to cover the increase in rent for a 
six-month period; the source of funds to be Contingency Reserve. 

- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 


SPECIAL COMMITTEE REPORTS 

I. Council Committee on the Arts 
(April 27, .1979) 

FEST Committee - Calendar of 
Events for 1979 
(Clause 1) 


MOVED by Aid. Little, 

THAT the recommendation of the Committee, as contained in 
clause 1 of this report, be approved. 

- CARRIED UNANIMOUSLY 


RISE FROM THE COMMITTEE OF THE WHOLE 

MOVED by Aid. Puil, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Puil, 
SECONDED by Aid. Bellamy, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


cent' d 
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BY-LAWS 


1. BY-LAW TO AMEND BY-LAW NO. 5019 
BEING AN AREA DEVELOPMENT PLAN 
BY-LAW 


MOVED by Aid. Rankin, 
SECONDED by Aid. Boyce, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Rankin 
SECONDED by Aid. Boyce 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

(Alderman Bellamy and the Mayor were excused frpiii voting 

absent from Public Hearing) 

2. BY-LAW TO AMEND BY-LAW NO. 3575 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW 


MOVED by Boyce 
SECONDED by Rankin 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Boyce 
SECONDED by Rankin 

THAT the By-law be given second and third readings and the 

Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

(Alderman Bellamy and the Mayor were excused from voting - 
absent from Public Hearing) 

MOTIONS 

A. Allocation of Land for 
Lane Purposes 
(North 10 feet of Lot 16, 
Block 313, District Lot 526, 
Plan 590) 


MOVED by Rankin 
SECONDED by Bellamy 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver for lane purposes 

North 10 feet of Lot 16, Block 313, 
District Lot 526, Plan 590 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for lane 
purposes and declared to form and to constitute portion of a lane. 


- CARRIED UNANIMOUSLY 
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NOTICE OF MOTION 

The following Notice of Motion submitted by Alderman Little 
was recognized by the Chair; 

1. City Properties in Blocks 129 and 130 
Jericho/Locarno Area 


THAT WHEREAS the City Council in 1978 decided to dispose by 
lease arrangement City properties in Blocks 129 and 130 in the 
Jericho/Locarno Area with the exception of the Easterly 4 lots in 
Block 130; 

AND WHEREAS it is obvious, therefore, that Block 130 is a 
natural for inclusion as part of this Locarno Beach Park Area; 

AND WHEREAS two properties have now been leased as a result 
of Council decision thereby tying up these properties for 60 years; 

AND WHEREAS to continue this policy would make it very 
difficult to acquire the leased interests in the meantime due to 
disruption costs; 

THEREFORE BE IT RESOLVED THAT City-owned lots in Block 130, 
legally described as Lot 17, Block 130, D.L. 540, Plan 229 and 
Lots E, F, G, Block 130, D.L. 540, Plan 17355, be withdrawn from 
the market effective immediately and that the leasing of these and 
the balance of the lots in this block be not proceeded with; 

FURTHER THAT as and when any privately-owned properties in 
Block 130 become available, the Supervisor of Properties so inform 
the Council forthwith for the Council's consideration of acquisition 

AND FURTHER THAT City-owned lots in Block 129 known as Lot 
15, Block 129, D.L. 540, Plan 229 and Lots D and E, Block 129, 
D.L. 540, Plan 17355 also be withdrawn from the market. 

- (Notice) 


ENQUIRIES AND OTHER MATTERS 


Alderman Bellamy - 
Lighting of Council Chamber 
for T.V. 


referred to the discomfort caused 
by the bright lighting used by 
some T.V. crew when filming in 
the Chamber and requested that 
the situation be remedied. 

The Mayor agreed to examine this 
problem. 


* * * * * 


The Council recessed at approximately 6:00 p.m. to reconvene 
on Wednesday, May 2, 1979 at 2:00 p.m. in the Council Chamber. 
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The Council reconvened at 2:00 p.m. on Wednesday 
May 2, 1979, in the Council Chamber, with the 
following Members present: 

PRESENT : Mayor Volrich 

Aldermen Bellamy, Boyce , Ford, 

Harcourt, Little, Marzari, 
Puil and Rankin 

ABSENT : Alderman Gerard (Leave of Absence) 
Alderman Kennedy. 

CLERK TO THE COUNCIL : R. Henry 


CARBARYL SPRAYING IN KITSILANO 

His Worship the Mayor opened the meeting by stating that 
it was the intention of the Federal Government authorities to 
commence spraying the infested area in Kitsilano at 6 a.m. on 
Thursday, May 3rd 197 9, under the authority granted by a Federal 
act. The Mayor submitted three options for Council consideration. 

Distributed to Council this day was a Manager's report 
dated May 1, 1979 on the proposed use of Carbaryl , a Notice 
circulated to property owners, dated March 20, 1979, from Agriculture 
Canada, and an information package , dated March 5, 197 9, prepared 
jointly by the B.C. Ministry of Agriculture and Canada Department 
of Agriculture. 

Council first heard from the following officials: 

Dr. G. Fleischman - Senior Assistant Deputy Minister - 

Operations - Agriculture Canada, 

Mr. D. Clegg ' - Head of Division of Toxicology, 

Department of the Environment, 

Mr. F.R. Houghton - Acting-Director, Plant Products 

Division, Agriculture Canada, 

Dr. H.E. McLean - Acting Medical Health Officer, City 

of Vancouver . 


Dr. Fleischman indicated that if any support was forthcoming on 
the spray program from Provincial or Civic Governments, then the 
Federal Government would consider indefinitely postponing or 
cancelling the programme. Dr. Fleischman, however, stressed the 
consequences of such action. He also gave previous instances of 
infestation by the Gypsy Moth, indicating it is foreign to this 
part of the country and, therefore, has no natural predators. He 
assured Council that there is no risk to hiimans from Carbaryl 
spraying and emphasized that in his Department's opinion no other 
chemical would be effective. 

Mr. Clegg gave technical data on Carbaryl, indicating it had been 
m use for 25 years and there was no evidence of harm to humans. 

Mr . Houghton also addressed Council in support of the spraying 
programme . 

Dr. McLean assured Council that the chemical Carbaryl is harmless 
to humans and that the spray programme would be carefully monitored. 
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Carbaryl Spraying in Kitailano (Cont'd) 

Council then heard from the following delegations, all speaking 
against the spray programme: 

Mrs. Thelma MacAdam - Pesticide Chairman - S.P.E.C. 

Mr. Jacques Goldman - Kitsilano Committee against 

Chemical Spraying. 

Dr. Patrick Moore - President - Greenpeace 

Ms. Meriam Doucet - Pesticide Consultant - Greenpeace 

Ms. Wenda Deane - Concerned citizen. 


Dr . Moore advised that his organization has launched injunction 
proceedings which are scheduled for Thursday, May 3, 1979 at 
10. a.m. He indicated there were no documents to prove that 
Carbaryl is harmless and expressed concern over the unknown factors 
re the chemical. Dr. Moore cited a number of alternative methods 
generally involving the citizens from the area. 

Ms. Doucet spoke in some detail on Carbaryl, giving technical 
information and expressing concern at its use in the spray programme. 

Following considerable discussion and questions put to the 
various officials and delegations, it was 


MOVED by Aid. Rankin 
SECONDED by Aid. Marzari 

THAT the Federal Government authorities be urged to cancel 
the proposed Gypsy Moth spraying' programme. 

- CARRIED 

(Aid. Little and Puil opposed) 


MOVED by Aid. Harcourt 
SECONDED by Aid. Rankin 

THAT a Task Force be appointed comprising representatives 
of the three levels of Government, representatives of the 
Kitsilano community and environmental groups to examine alternative 
approaches to deal with the problem of Gypsy Moth, and submit 
recommendations. 

- CARRIED UNANIMOUSLY 


* * * * * 


The Council adjourned at 6:25 p.m. 


* * * * * 


The foregoing are minutes of the Regul 
Meeting of May 1 and 2, 1979, adopted 
on May 15, 1979. 


Council 
Council 
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CC 62-MLH-75 


MANAGER'S REPORT 


DATE April 25, 1979 


TO: 


VANCOUVER CITY COUNCIL 


SUBJECT : 


Rory's Towing Ltd. and Westburn Services Ltd. 


CLASSIFICATION: 


INFORMATION 


On January 23, 1979, City Council passed the following motion: 


"THAT the Director of Permits and Licenses be 
instructed not to issue a Business License for 
one month from this date to Rory's Towing Ltd. 


■I 


The Director of Permits and Licenses reports as follows: 


"The Vehicle for Hire Licenses for (3 tow trucks) were issued 
to Rory's Towing Ltd. (1 truck) and Westburn Services Ltd. 
(2 trucks) on February 22, 1979, the expiration date of the 
license suspension. 

On February 27, 1979, a telephone call was received from Mr. 
Ringma, owner of Miller Electronic 's Ltd., 1123 Davie Street, 
advising that vehicles had been towed from his property by 
Rory's without his authorization. It was found that towaway 
slips had been issued on February 24th and 25th, 1979 by 
Knight Security Services Ltd. to have Rory's towaway vehicles 
at 1123 Davie Street. 

Knight Security Services Ltd. were asked to produce all 
towaway slips issued by them and it was found that 56 towaway 
slips had been issued to Rory's on the weekend of February 24th 
and 25th to impound vehicles parked at 1123 Davie Street. 
When asked for their authorization from the owner of the 
property to issue the towaway slips. Knight Security produced 
a letter, on their own letterhead, purported to be signed by 
Miller Electronic Ltd. This letter was shown to Mr. Ringma 
of Miller Electronic who denies that he or any of his employees 
signed such an authorization and has given a letter to the City 
to this effect. An employee of Knight Security has stated 
that the letter of authorization was given to him by Rory 
Washtock, owner of Rory's Towing Ltd. and Westburn Services 
Ltd. " 


The City Manager submits the foregoing report of the Director 

of Permits and Licenses for the INFORMATION of Council in connection 

with the show cause hearing scheduled this day. 
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Board of Administration, January 15, 1971 (FINANCE - 1) 

FINANCE MATTERS 

RECOMMENDATIONS 

1, Tender No, 5-70-8 - 

16MM Motion Picture Projector 

The Purchasing Agent, City Engineer and Manager of the Queen 
Elizabeth Theatre report as follows :- 

"Tenders for the 16MM Motion Picture Projector were opened by 
your Board on November 16, 1970, and referred to the Manager 
of the Queen Elizabeth Theatre, City Engineer and Purchasing 
Agent for tabulation and report. 

Three bids were received, i,e, - 

(a) International Audio Visual - $7,406,65 (adjusted for local 

content - $7,295,55). 

(b) Western Instructional Aids - $7,816,05, 

(c) General Sound & Theatre Equipment - $9,567,17, 

Funds were provided in the 1970 budget, but delays in receiving 
technical information, which was necessary to assess the 
relative merits of the equipment offered, prevented us from 
making a recommendation in 1970 , The Manager of the Queen 
Elizabeth Theatre is, therefore, bringing the funds forward 
into his 1971 budget. 

The order of bids, as tendered, are shown above, but the tender 
form requested prices for a required list of spares, and neither 
Bid No, (a) or Bid No, (b) provided such prices. In response 
to inquiries, after tenders closed. Bid No, (a) stated that the 
spares would cost an extra $901,50, whereas Bid No, (b) stated 
that the spares had been included in the tendered price, and 
this inclusion makes Bid No, (b) (Western Instructional Aids) 
the effective low bid. 

We are recommending acceptance of the bid submitted by Western 
Instructional Aids, and would still have done so even if the 
inclusion of the spares had not made them the low bid. Western 
Instructional Aids is offering a 'Bauer' projector which is an 
integrated product of one manufacturer, and is a unit which is 
universally recognized in the projection industry, whereas the 
equipment offered by International Audio Visuals Ltd, is a 
local assembly of components from different manufacturers. 

We, therefore, recommend acceptance of the bid submitted by 
Western Instructional Aids for a Bauer Selectron II at a price 
of $7,816,05, plus 5% Provincial Tax, 

When Council has made the award, contracts will be prepared 
to the satisfaction of the Corporation Counsel and signed by 
your Board , " 

Your Board RECOMMENDS that the report of the Purchasing 
Agent, City Engineer and Manager of the Queen Elizabeth Theatre be 
approved, subject to 5% Provincial Sales Tax and contract satisfactory 
to the Corporation Counsel , 
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MANAGER'S REPORT, APRIL 27, 1979 (WORKS: Al - 1) 

WORKS & UTILITY MATTERS 

RECOMMENDATION 

1 . Closure of 17-Foot Strip of Road Adjacent to 4 730 Nanaimo Street 
The City Engineer reports as follows: 

"A 17-foot strip of Lot 3, Subdivision 9, Blocks 'B' and 10, District Lot 393, 
Plan 1388 was established for road when it was planned to widen Nanaimo Street 
from both sides. Subsequently, the required widening was taken off the westerly 
side. Therefore, the 17-foot strip taken from Lot 3 is no longer required for 
road. The owner of Lot 3 has made application to acquire the portion of road 
and add it back to his lot. 

I recommend that the part of Lot 3 included in Explanatory Plan 8185 (17 feet), 
Subdivision 9, Block 'B' and 10, District Lot 393, Plan 1388 be closed, stopped 
up and conveyed to the abutting owner subject to the following conditions: 

(a) The value of the 17-foot strip to be $100 in accordance with the recommendatior 
of the Supervisor of Properties and Council policy. 

(b) The 17-foot strip to be consolidated with the remainder of Lot 3." 

The City Manager RECOMMENDS that the foregoing recommendation of the City Engineer 
be approved. 


fCR COUNCIL ACTION SEE ?AGE(S) 5". 


MANAGER'S REPORT, APRIL 27, 1979 (HARBOURS: A3-1) 

HARBOURS & PARKS MATTERS 


RECOMMENDATION AND CONSIDERATION : 
1. Nat Bailey Stadium Lease 


The Director of Legal Services and the Superintendent of Parks 
report as follows: 

" BACKGROUND 

City Council, on January 10, 19 78, passed the following 
motion : 

'That $350,000 be allocated out of the 1978 supple- 
mental capital budget with $191,000 of this amount 
being expended from the Park Board allocation, and 
that the City Engineer report to the Transportation 
Committee on the matter of parking arrangements; 

Further that a contract with Mr. Ornest be drawn up 
to the satisfaction of the Director of Legal Services 
and that any option to renew the lease be subject to 
renegotiating terms of the lease.' 

The matter of the terms of the lease was further dealt with by 
Council at meetings on February 21st, May 16th, and June 2 7th, 
1978. 

The field lighting has been installed to the satisfaction of 
the City but the Lease between the City and the Lessee has 
not been signed. It is anticipated that it can be signed 
shortly if the following matters are resolved by Council. 

1. During the course of negotiations and Council consideration 
the reference to the Lessee has included "Mr. Ornest" and 
also "The Vancouver Canadians Professional Baseball Ltd.". 
Mr. Ornest now wishes to have the lease in the name of 
Harry Ornest . 

We have no objection to this request. 


2. The lease contains provisions for termination: 

(a) if the Stadium is damaged by insurable casualty 
the Lessor may elect not to repair or refuse to 
repair; 

(b) if the land on which the Stadium is situated ceases 

to be a permanent park (required by Charter Amendment) , 

The Lessee requires that in case of such termination he be 
reimbursed for a pro rata proportion of the renovations 
carried out to the Stadium which are to be the basis for 
forgiveness of rent (approximately $411,000). The calcula- 
tion to be on the basis of the five year lease plus 5 year 
renewal , 

Premature termination for the reasons listed above is very 
unlikely and the request of the Lessee is not unreasonable. 
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(HARBOURS: A3- 2) 


Clause No. 1 cont'd 

3. The Superintendent of Parks and Director of Legal Services 
take the position that the lease should provide that the 
Lessee be responsible for repairs as provided in the 
attached copy of paragraph 19 of the draft lease. The 
Lessor has limited its liability to repair and maintain to 
enumerated items and for its liability to repair in case 
of fire or other casualty. It was felt that the Lessee has 
improved the stadium for its purposes and the Lessor wishes 
to limit its commitment to expenditure of money to the 
field lighting system and the above-mentioned matters. 

The Lessee wishes the Lessor to be liable under the lease 
to maintain the stadium for 7 months of the year. We 
believe the Lessor could carry out maintenance by agree- 
ment but should not be contractually liable to do so. 

Part of the renovations to the stadium included a removable 
outfield fence across the existing soccer pitch. The 
lease was silent about the responsibility for removal and 
replacement of the fence until it became apparent that it 
would cost about $2,000 for each operation. The Superin- 
tendent of Parks agreed only to the cost to take the fence 
down with the Lessee to be responsible to replace it as 
provided for in paragraph 19. The Lessee does not wish to 
pay any portion of removal and replacement cost. 

The Director of Legal Services and Superintendent of Parks 
recommend : 


1. That the lease be in the name of Harry Ornest as 
Lessee . 

2. That the lease in the event of termination referred 
to in item 2 will provide for reimbursement to the 
Lessee of a pro rata portion of the cost of renova- 
tions to the Stadium which are the basis for rent 
forgiveness based on the remaining term of the lease 
including the renewal period. 

3. That the responsibility for maintenance of the facility, and for 
the removal and replacement of the fence be as provided in par.j- 
graph 19 attached . " 


The City Manager notes that on Recommendations (1) and (2) there is no disagree- 
ment between Mr. Ornest and City officials, and RECOMMENDS approval of (1) and (2), 

On item (3), there is disagreement on the following points; and a decision is 
required from Council on each point. The respective positions are as follows: 

A) Repairing damage occurring during the off-season 

City officials ; City to be responsible only if damage is due to use of the 
stadium sanctioned by the City (i.e. Park Board) 
(Lease item 19(c) 

Mr. Ornest ; City should be responsible even if not using the stadium, 

and particularly for damage to the perimeter fence. 
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Clause No. 
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B) Clean-up of litter, debris, bird-drop pi ngs durinc; off-season 

City Officials ; City responsible only if resulting from use of stadium 
which is sanctioned by the City (Lease item 19(e). 

Mr. Ornest ; City should be responsible throughout the off-season. 


C) Removal and replacement of outfield fence (for soccer during off-season ) 

City officials ; City to remove fence if desired, lessee to replace 
(Lease item 19(g). 

Mr. Ornest ; City should remove and replace. 


The City Manager RECOMMENDS approval of the position of the City officials, 
but requests Council to consider and decide each item, so that the lease may 
be concluded. 
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Manager's Report, April 27, 1979 .... (BUILDING: A-4 - 1) 

BUILDING AND PLANNING MATTERS 


RECOMMENDATION 

1 . Kensington N.I. P. - Second Six-Month Progress Report 
The Director of Planning reports as follows: 

" On April 4, 1978, City Council approved the Kensington N.I. P. Concept 
Plan, which included funding allocations for N.I. P. projects and other 
planning studies as a part of a strategy to achieve overall neighbour- 
hood improvement. It is a requirement of C.M.H.C. that progress reports 
on Neighbourhood Improvement Programs be prepared every six months. The 
first Kensington N.I.P. Six-Month Progress Report was considered by City 
Council on November 21, 1978. At that time there had been some changes 
in priorities and cost estimates for some projects, while other unex- 
pected projects had arisen. The purpose of this second six-month prog - 
ress report is to describe thi~work done to date under the Kensington" 
Neighbourhood Improvemeiit Program, with particular emphasis on the 
period from October. 1978 to April. 19/9; 

In the first six-month progress report, the Director of Planning reported 
that $689,863 of Kensington N.I.P. funds had been appropriated. Since last 
November, City Council has approved, on the recommendation of the 
Kensington Citizens' N.I.P. Planning Committee and the Director of 
Planning, an appropriation of $129,578. 

This was approved as follows: 


Tecumseh School Annex 

$ 27,460 

Church of the Nazarene Playground 

6,100 

Art allocation (mural) 

3,500 

Playing field Consultant (Phase II) 

12,500 

McBride Main School 

16,285 

Glen Park Development 

63.733 


$129,578 


Therefore, during the first year implementation of the Kensington N.I.P., 
City Council has appropriated a total amount of $819,441. This represents 
31% of the $2.6 million allocated to the program, with two years still 
remaining in the implementation stage. 

In addition, several major projects will be brought forward for Council 
approval in the near future. These projects include: Kensington playing 
fields and park improvements, specifics on the library proposal, as well 
as a second lawn bowling green at Gray's Park. If City Council approves 
all these projects, the total amount of committed funds would equal 
$1,263,931, or 48% of the available funds. 

PROJECT STATUS 

Parks - $783,155 (30%) 

The Kensington Citizens' N.I.P. Planning Committee placed a priority on 
improvements to the four parks in the community. To date, park designs 
have been completed or are nearing completion for Gray's, Glen and 
Kensington Parks, with a public meeting scheduled for early summer to 
begin design work on Kingcrest Park. Facilities provided to date, or 
scheduled, include a new community house and lawn bowling clubhouse, a 
second lawn bowling green and improved facilities in Gray's Park, 
general upgrading of Glen Park and new play facilities and two major 
playing field renovations in Kensington Park. 

Schools - $150,000 (5%) 

The Schools projects, primarily creative playgrounds, have been designed 
through negotiations among the various Parents Consultative Committees, 
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Clause 1 continued 

teachers, students and School Board staff. To date funds have been 
allocated to Tecumseh Annex and McBride Main School, with final estimates 
for McBride and Selkirk Annexes to be discussed by the N.I. P. Committee 
in the very near future. Dickens Annex, the remaining school, is 
scheduled for consideration early in the fall school term. 

Physical Improvements - $288,850 (11%) 

The physical improvements allocation is intended to improve sidewalks 
around schools and parks, upgrade the commercial areas and improve pedes- 
trian safety and, as well, provide some artwork and trees throughout the 
community. To date $40,000 has been approved to provide sidewalks on 
public open spaces and $3,850 has been spent to allow a street widening 
to proceed and to provide litter containers near corner grocery stores. 
$3,500 of the $50,000 art allocation has been allocated to a commemorative 
mural, with several other art proposals scheduled for N.I. P. Committee 
consideration. The commercial upgrading allocation is awaiting the 
outcome of Fraser Street and Kingsway planning studies currently under 
way, with the trees allocation to be considered later in the program once 
funding for the major projects has been clarified. 

Neighbourhood Facilities - $1,014,358 (39%) 

There are four major projects in this category. $399,358 has already 
been approved toward the construction cost of the Kensington Community 
Centre, with a further $115,000 allocated for Community Centre and other 
neighbourhood facilities furnishings. City Council on April 3, 1979 
approved in principle the establishment of a storefront library in the 
community. Exact building renovations and furnishings costs will be 
reported to Council at a later date. Subject to School Board approval, 
the Director of Planning will recommend to City Council that a consultant 
be hired to report on the feasibility of improving the gymnasium facil- 
ities at McBride School. 

Administration - $260,000 (10%) 

As of March 31, 1979, $75,194.31 has been spent for administration of 
the Kensington N.I. P. program. 

Contingency - $119,687 (5%) 

$6,100 has been allocated to the Church of the Nazarene recreation area. 
The remainder of the funds will await new projects or will be assigned 
to fund any shortfalls on planned projects. 

RESIDENTIAL REHABILITATION ASSISTANCE PROGRAM (R.R.A.P.) 

The rehabilitation and upgrading of housing is an important goal of the 
Kensington Neighbourhood Improvement Program. The Residential Rehabil- 
itation Assistance Program, operating in Kensington since April, 1978, 
has been a major contributing factor in the improvement of residential 
property in the Kensington area. 

As of March 31, 1979, a total of 258 applications have been received. 
Of these, 249 houses have been inspected, 84 homes have completed their 
repairs and 44 have had financing approved by C.M.H.C. and work has 
commenced. City and C.M.H.C. are currently processing 91 applications. 
39 homeowners and landlords have cancelled their applications. 

In 1979, only homeowners applications have been processed. Landlord 
applications have not been approved since January 1, 1979 and C.M.H.C. 
has not accepted landlord applications since January 29, 1979. The new 
landlord R.R.A.P. program is expected to be in effect after the federal 
budget is approved. 

CITIZEN INVOLVEMENT 

The Kensington Citizens' N.I. P. Planning Committee continues to meet in 
full committee every second Wednesday evening, with subcommittee meetings 
called as necessary. The overall membership stands at 27. Subcommittees 
are currently working on physical improvements, Kensington Park design 
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and the library and gymnasium projects. New members are continually 
encouraged to join through newsletters and public park design meetings. 
Other events, such as the official opening of the Gray's Park Community 
House, scheduled for April 28, 1979, give Planning staff and N.I. P. 
Committee members an opportunity to publicize the program in the 
community. The Parents Consultative Committees remain active in design- 
ing the school projects, while organized athletic groups have been 
consulted on park designs and playing fields improvements. 

RECOMMENDATION 

The Director of Planning submits the foregoing Six-Month Progress Report 
for the information of City Council and recormiends: 

THAT City Council submit the Second Kensington N.I. P. Six-Month 
Progress Report to the Federal and Provincial Governments for 
information. " 


The City Manager RECOMMENDS that the recommendation of the Director of Planning 
be approved. 


2. Riley Park N.I. P. - Ge neral Brock Playground Improvement 
The Director of Planning reports as follows: 

"On July 26, 1977 Council approved the Riley Park N.I.P. Concept Plan which 
included allocations of $75,750.00 for improvements to local schools. The 
purpose of this report is to recommend the appropriation of a portion of 
these funds to expand and improve the playground at General Brock School. 

The Riley Park Neighbourhood is presently deficient in play facilities for 
young children. The object of this N.I.P. investment is to increase such 
play facilities within each community sub-area that is surrounded by busy 
streets. The General Brock School area has been identified by the Riley 
Park Citizens' N.I.P. Planning Committee and other Interested residents, 
as such an area, having many children but lacking In sufficient outdoor 
active play equipment. The improvement and expansion of the existing small 
playground at Brock School would well satisfy the recreation needs of school 
age children in the vicinity, both during and after school hours. It will 
also increase the safety of the neighbourhood by making it unnecessary for 
children to cross major streets to reach a desirable play area. Because 
of present tight budget constraints the Vancouver School Board cannot provide 
the funds for construction of the proposed play facility, but has agreed to 
cover all ongoing maintenance costs. 

A detailed listing of the proposed improvement and estimated costs is attached 
as Appendix A, based on a design scheme that has been devised by the Riley 
Park Citizens' N.I.P. Planning Committee, the Vancouver School Board, the 
Brock School Consultative Committee, Brock School Staff and other interested 
local residents. 

The Director of Planning recommends that Council approve an expenditure not 
to exceed $8,660.00 to be appropriated from the Riley Park N.I.P. Social and 
Recreational Facilities Budget Account #898/9412 for a play facility at 
General Brock School, costs to be shared as follows: 

C.M.H.C. (50% of total) $4,330.00 

Province of B.C. (25% of total) $2,165.00 
City of Vancouver (25% of total) $2,165.00" 


The City Manager RECOMMENDS that the recommendation of the Director of Planning 
be approved. 
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3. Street Names - Champlain Heights and the Langara 

Housing Development at 49th Avenue and Cambie Street 

The Director of Planning in his capacity as Chairman of the Street 
Naming Committee reports as follows: 

"At its meeting on April 17, 1979 the Street Naming Committee 

considered street names for privately-owned roads in Enclaves 

15 and 17 in Champlain Heights and Phase II of the Daon Pacific 

Housing Development at 49th Ave. and Cambie St. 

Enclave 15 - Champlain Heights 

Abacus Cities submitted the following names for the private roads 
within their development: 

Nairn Avenue 

Copeland Avenue 

Langford Avenue 
The Committee agreed these would be acceptable. 
Enclave 17 - Champlain Heights 

The developer of this enclave did not suggest any names for the 
private roads within the development. As developers of other 
enclaves (Enclaves 15 and 16) had chosen names of B.C. Provincial 
Parks the Committee stayed with this theme and agreed on: 

Celista Drive 

Gwillim Crescent 

Liard Place 

Housing Development - 4 9th Ave, and Cambie St. 

Daon Pacific submitted names to the Committee for the privately- 
owned road in Phase II of the housing development at 49th Ave. and 
Cambie St. The roads in Phase I were named after golf courses and 
in keeping with this theme the Committee chose Pinehurst Drive 
for the private road in Phase II. 


RECOMMENDATION 

The Street Naming Committee recommends: 

A. That the following names of private roads within 

Enclaves 15 and 17 in Champlain Heights and the housing 
development at 49th Ave. and Cambie St. (Langara) be 
approved: 

( Copeland Avenue 
Enclave 15 ( Langford Avenue 
( Nairn Avenue 


( Celista Drive 
Enclave 17 ( Gwillim Crescent 
( Liard Place 
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Langara ( Pinehurst Drive 

B. That the City Engineer be instructed to amend the 
official street name map accordingly." 

The City Manager RECOMMENDS that the recommendations of the Street 
Naming Committee be approved. 


FOR COU?JCIL AGiCN SEE PAGE(S) Lf..^— 
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LICENSES AND CLAIMS MATTERS 


CONSIDERATION : 

1. Sunday "Closings" 

On February o, 1'.)/ ■, City O^uncil passed * 'le followiny reso iui" i on : 

"THAT the Director of Permits and Licenses continue to monitor 
apparent contraventions of the Lord's Day Act and, in the 
absence of any stated government policy, report back to 
Council within a reasonable time to enable Council to consider 
invoking its powers under its licensing jurisdiction." 

The Director of Permits and Licenses reports as follows: 

"Inspections were carried out on the last two Sundays in March 
and the first two Sundays in April. Listed below are the 
addresses, licensee, and type of stores which were found to 
be open in contravention of the Lord's Day Act and Council 
resolutions : 


Drug Stores 


* 665 

W. Broadway 

^London Drugs No . 4 Ltd . 


*2585 

E. Hastings 

J London Drugs No. 7 Ltd. 


- *2079 

W. 4 2nd Ave. 

(London Drugs Ltd. 



(These drug stores 

were offering for sale, items 



listed in Section 

4(1) of the Shops Closing Bylaw 



in contravention of Council's resolutions - e.g. 



cameras, groceries 

, etc.) 


Food Stores 



141 

E. Broadway 

Jack and Susie Ng 


*6580 

Eraser St. 

Miriwa Investments Ltd. 


*6469 

Oak St. 

Pau Maren Investments Ltd. 


*1649 

E. 1st Ave. 

Commercial Supermarket 1971 Ltd. 

1395 

E. 3 3rd Ave. 

Kingsgate Super Market Ltd. 


*1532 

W. 41st Ave. 

Kajani Enterprises Ltd. 


*1034 

Commercial Dr. 

S. Karim 


2225 

E. Hastings St. 

Jennifer Marr 


*6607 

Main St. 

Sadrudin Paboni 


1803 

Commercial Dr. 

Holiday Trading Co. Ltd. 


451 

Powell St. 

Smithfields Meat and Fish 




Market Ltd. 


7260 

Main St. 

^.C. Shop & Save Food Markets 

Ltd. 

290 

E. Hastings St. 

J B.C. Shop & Save Food Markets 

Ltd. 

461 

Powell St. 

(B.C. Shop & Save Food Markets 

Ltd. 

349 

E. Hastings St. 

Shoten Shimizu 


5891 

Victoria Drive 

K & M Fruit Centre Inc. 


4364 

Eraser 

Tin Hok Wong and Margaret 


5685 

Main St. 

Unifood Enterprises Ltd. 


1346 

King sway 

Holiday Trading Co. Ltd. 


423 

Powell St. 

Shigeru Hirai 


1609 

Commercial Dr. 

Lagrotta Del Formaggio Ltd. 


4853 

Main St. 

Florintino I. Viray 


Furniture 

Stores 




*100 S.W. Marine Dr. TShelmar Furniture Ltd. ("Harry Hammer 

*996 Homer St. IShelmar Furniture Ltd. ("Harry Hammer 

2707 Main St. Loyal Furniture Ltd. 

*1630 S.E. Marine Dr. The Scandinavians Furniture C L 

Centre Ltd. 

210 S. W. Marine Dr. Stack's I'urniture World Clearance 

Centre Ltd . 
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Board of Administration, January 15, 1971 (FINANCE - 2) 

2. Court Clerk's Department - 
Temporary Position 

Your Board has received the following report from the 
Administrative Analyst and the Director of Personnel Services: 

"As there are now 11 Courts operating regularly each day 
(Monday to Friday) and an additional 'drug court' sitting 
every working day from 2:00 P.M. to 5:00 P.M. or later, 
Mr. W. W. Edwards, the Court Clerk of the Provincial Court, 
reports a requirement for 12 Court Clerk II positions. 

There is at present an authorized establishment for 11 
permanent Court Clerk II positions. 

On December 1, 1970, City Council adopted a recommendation of 
the Board of Administration recommending a survey of the staff 
positions of the Provincial Court Clerk's Department be under- 
taken by the Administrative Analyst. This survey has now been 
commenced . 

It is, therefore, recommended that a temporary position of 
Court Clerk II be authorized for the period January 1 to 
June 30, 1971, subject to report at the conclusion of the 
survey. 

The Director of Personnel Services reports that the incumbent 
will perform duties and responsibilities including, for 
example, the recording of pleas of the accused, recording and 
safeguarding exhibits and acting as Clerk to the presiding 
Magistrate, which fall clearly within the classification of 
Court Clerk II . 

SUMMARY 

Incumbent Proposed Classification Effective Date 

One New Temporary Court Clerk II January 1 to 

Position Pay Grade 17 June 30, 1971 

($552 - 660) * 

* 1971 1st half rates 

This report has been discussed with the Business Manager of 
the Municipal and Regional Employees' Union and the Court Clerk 
of the Provincial Court. 

It is recommended that a temporary position of Court Clerk II 
(Pay Grade 17, $552 - 660) at an estimated cost of $3,444, 
including fringe benefits at four percent (4%) , be established 
for the period January 1 to June 30, 1971, in accordance with 
the report of the Director of Personnel Services, effective 
when filled and subject to the report on the survey now being 
undertaken. 

Further that the necessary funds be authorized for expenditure 
prior to approval of the 1971 Budget." 

Your Board RECOyiMENDS the above report of the Administrative 
Analyst and the Director of Personnel Services be approved. 
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Furniture 

Stores (continued) 


703 

Terminal Ave. 

Hopes Furniture Warehouse Sales Ltd 

2967 

Grandview Hwy. 

Grantree Furniture Rental Ltd . 

350 

S.E. Marine Dr. 

Stan Ken Investments Ltd. 

5139 

Victoria Dr. 

K.& K. Furnishings Ltd. 

Lumberyards 


490 

Commercial Dr. 

TLumberland Building Materials Ltd. 

1985 

Powell Street 

^Lumberland Building Materials Ltd. 

Retail Dealers 


1126 

Davie St. 

Heatherington ' s Style Shop Ltd. 

6695 

Main St. 

Frontier Cloth House Ltd. 

1015 

Granville St. 

Amsok Enterprises Ltd. (arcade) 

1033 

Granville St. 

Super Love Products Ltd. 

6669 

Main Street 

Man jit K. Sandhu 

1172 

Davie St. 

Jan Howard 

6621 

Main St. 

Ashoka Trading Co. Ltd. 

1155 

Davie St. 

Caline Tessier 

1034 

Davie St. 

Slippery Slats Ski Ltd. 

1140 

Robson Street 

The Oriental Marble House Ltd. 

2328 

W. 4th Avenue 

Apache Jeans Co. Ltd. 

6201 

Fraser St. 

Sarbjit Singh 

836 

Granville St. 

Jack Ng. 

6540 

Main St. 

Didar Singh Lail 

6642 

Main St. 

Kesar Singh Dhaliwal & Bachan Kaur 



DBA Kejas' Trading Company 

1148 

Robson St. 

June Curtis Tantaon & J. Assef 

1739 

Robson St. 

Madat Samji (cleaners) 

1124 

Davie St. 

San Francisco Rag Shop Ltd. 

6658 

Main St. 

Sucha Singh Claire 

1027 

Davie St. 

A W S Aquariums West Sales Ltd. 

*1221 

Davie St. 

Van Berkel's Fashions Ltd. 

The above 

list contains 51 operators (57 licensed business outlets) . 


The 13 stores with asterisks were open on each of the 6 Sundays 
surveyed. (The others closed on some Sundays, or have not been 
checked six times.) 


The Provincial Government has not stated any policy on Sunday 
closing. If Council wishes to invoke its powers under the 
licensing powers, as suggested on February 6, then it would be 
advisable to do so soon. Otherwise a new survey of Sunday 
openings would be necessary and would likely find many more 
offenders . 

The following options are therefore offered for Council's 
consideration :- 

1. Ask all 57 businesses, (51 operators) to show cause why 
their business license should not be suspended. 

2. Ask the 13 businesses (9 operators) who have been found 
open on 6 Sundays (those with asterisks) to show cause 
why their business license should not be suspended. 

3. Council select from the 13 businesses one or more stores, 

as test cases, and ask them to show cause why their business 
license should not be suspended. 

4. Take no action at this time, awaiting the election and 
consideration by the new government of a possible 
Province-wide policy." 

The City Manager submits the choice of options 1 to 4 for 
Council's CONSIDERATION. 

FOR Cy-r-t^ 
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FIRE AND TRAFFIC MATTERS 


CONSIDERATION 


1. 


Operation of Sound Truck on City Streets 


The City Engineer reports as follows: 


"The Auxiliary of St. George's School, in a letter dated April 12, 1979, have 
requested permission to operate a sound truck that will include some members 
of the school stage band on the back to advertise its 26th Annual Country Fair 
on May 5, 1979. The current newspaper strike and the Federal and Provincial 
Election campaigns have curtailed the Auxiliary's advertising of the Country 
Fair, consequently they wish to utilize a public address system. 

Section 81(4) of the Street and Traffic By-law #2849 states: 'No person shall 
drive, operate, stand or park a sound truck on any street without first having 
obtained permission therefor from the Council' . 

It is proposed to operate the sound truck in the Dunbar, Kerrisdale and South 
Granville Districts on Friday, May 4, 1979 during the period 4-6 p.m. The 
Poll ce Department advise that they have no objections to the operation of 
this sound truck and there are no problems anticipated from a Traffic Engineering 
standpoint. " 


The City Manager submits the foregoing report of the City Engineer 
for CONSIDERATION. 


fOS CDuliClL ACTICli SEE PAG£(S) 
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FI NANCE MATTERS 

RECOMMENDATION : 

1. Trout Lake Urban Demonstration Project - John Hendry Park 
The Deputy Director of Finance reports as follows: 

"On March 23, 1979, a communication from the Chairman of the Parks Board was 
circulated to the members of City Council relative to the above project. 

The present report deals with the project (first stage) as outlined in the 
information circulated to Council at an estimated cost of $1,500,000. The 
Parks Board explain that the proposed $1,500,000 park improvement program 
represents a level attainable at this time, while the overall master plan 
concept identifies further work which could be undertaken as future funds 
permit (e.g. future swimming lagoon, park expansion in northwest corner, 
additional playfield development). The expenditures and sources of funds 
are summarized as follows: 


A -.7 


EXPENDITURES 


Lake 


Upgrade water supply including fountains 
Revise drainage 
Bank stabil ization 
New lagoon and dredge 

Decks and bridges $ 200,000 

A reas Surrounding Lake 

Nature area including fitness track 
Paths and walks 
Trees and shrubs 

Rest benches 202,000 

Picnic Areas 

Grassed area 
Trees and shrubs 
Paths and walks 
Shelters 

Tables and benches 258,000 
Two sports fields 170,000 
New Parking 120,000 
Lighting 

General park 1 ighting 

One sports field lighting 50,00 

Sub-total $1,000,000 

Nature area/planting/alternate swimming-water 

playground development 500,000 

Total - First Stage $1,500,000 
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SOURCE OF FUNDS 


Federal Government Urban Demonstration Fund $1,000,000 
Provincial Government Recreation Facility Grant 400,000 
Parks Board 1979 Supplementary Capital Budget 100,000 

$1,500,000 


COMMENTS OF THE DEPUTY DIRECTOR OF FINANCE 

The following comments are on the basis that City Council is intending to 
proceed with the development of the John Hendry Park along the lines as proposed 
by the Board of Parks and Recreation. 

The City has received the Urban Demonstration funds from the Federal Government 
on a grant basis as approved by City Council on March 6, 1979. Council should 
now formally allocate these funds to the project. 

Parks Board have approved an allocation of $100,000 of their 1979 Supplementary 
Capital Budget funding towards the John Hendry Park project. This allocation 
by the Park Board requires approval by City Council. 

The $400,000 Provincial Government Recreation Facility Grant has been included 
in the report to City Council on April 24, 1979 along with other submissions to 
the Provincial Government for their approval. Pending approval of these grants 
by the Province, these funds cannot be allocated without the use of interim 
financing (revenue surplus) of the City. However, in this case, the project 
does not appear to require the full funding at this time and I would recommend 
that the project be approved at the level of $1,100,000 and upon approval by 
the Province of the Recreation Facility Grant of $400,000, that the project 
be automatically increased to $1,500,000. If it was necessary to issue a contract 
at the level of $1,500,000, then interim financing would be required at this 
time for the $400,000. 

Parks Board representatives will be available at the Council meeting to answer 
any questions and give further information, as required. 


RECOMMENDATIONS 

If City Council confirms the revised concept plan and budget breakdown for the 
John Hendry Park project as submitted by the Parks Board, then the Deputy Director 
of Finance recommends that: 

A. City Council appropriate $1,000,000 of Urban Demonstration funds 
to the project. 

B. City Council approve the amount of $100,000 of Parks Board 1979 
Supplementary Capital Budget funds towards this project as recommended 
by the Parks Board. 

C. Pending approval by the Province of the $400,000 Recreation Facility 
Funds Grant that the project be approved at the $1,100,000 level, and 
that when the Province approves the $400,000 grant, that the project 
be increased to $1,500,000." 


The City Manager REXXMffiNDB approval of the foregoing recommendations of the 
Deputy Director of Finance. 
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PERSONNEL MATTERS 


RECOMMENDATION ; 

1. Additional positions for Long Term Care Program, 
Health Department 

The Acting Medical Health Officer reports as follows: 

"In a letter dated February 7th, 1979, the Ministry of Health, 
Province of British Columbia has authorized the establishment 
of three full-time Nutritionists, and one and one-half clerical 
support staff. The Long Term Care Program will use these 
Nutritionists to monitor food services in Community Care 
Facilities, and to provide nutrition education and food 
service workshops for workers in Community Care Facilities. 
The Nutritionists will also be available to provide nutrition 
information to Long Term Care staff who are making home visits. 


Costs 

April 1/79 
March 31/80 

Annual 
Recurring 

3 Nutritionists I at 
1 ,525 per month in 1979 
1 ,640 per month in 1980 

55,935 

55,935 

]h Clerk Typists II at 
917 per month in 1979 
986 per month in 1980 

16,817 

16,817 

Sub Total 

72,752 

72,752 

Fringe Benefits i]2h%) 

9,094 

9,094 

Auto Allowance 

1,500 

1 ,500 

3 single pedestal desks 
3 swivel tilter chairs 
1 steno desk plus runoff 
1 Editor C 850 typewriter 

2,305 


Office Supplies 

450 

450 

Educational Materials 
and Supplies 

1,800 

1,800 

Administration & Overhead 

2,456 

2,456 


90,357 88,052 


All costs of these additional positions will be assumed by the 
Provincial Government. 

I am requesting that approval for these positions be made as of April 1, 1979. 
There is a considerable amount of work involved in organizing this part of the 
Long Term Care Program, and any funds available from April 1, 1979 until permanent 
appointments of the Nutritionists, will be used to pay for additional sessions 
of part-time Nutritionists. 

The Director of Personnel Services concurs with the classification of 
these positions. However, it should be noted that a review of the 
Nutritionist classification has been initiated, and will be completed 
in the near future. A copy of the report has been forwarded to the 
V.M.R.E.U. for information. 

The Acting Medical Health Officer recommends thac tnese additional positions 
be established for the Long Term Care Program effective April 1, 1979." 

The City Manager RECOMMENDS that the recommendation of the Acting Medical 

Health Officer be approved. rnp rnimnt tmr^x, r,-. 

rUK COUMCIL ACTION SEE PAGE(S) 1 ) 
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PROPERTY MATTERS 


RECOMMENDATION 

1. Champlain Heights - Marketing Phase 2 

Hhe Chanplain Heights Projecrt Manager repcrts as follows: 


" BflCKGROUND 

Septanber 26th 1978 Council approved the following, irecxxrroendaticais of 
the Standing Ccirtnittee on Planning and Ctevelopinent: 

A. THAT the Phase 2 Plan for Chanplain Heights Areas E and F 
be approved as revised. 

B. THAT the Project Manager and Director of Planning report 
back to Council on the revised specific conditions of 
development of each erv:;lave. 

Deceirber 12th 1978 Council received and approved the report referred to 
in Clause B. These reports were the culmination of the lengthy review 
process v^iich re-assessed the Chanplain Heights develcpnent plan and 
resulted in changes to the design and layouts of the various enclaves 
in Phase 2. The changes were discussed with the conmunity and City 
staff. The giaidelines ccntained in the original 1974 Diplenventatim 
Report were retained. 

^-fark is now proceeding on Phase 2 engineering services and parkw^ 
construction foliating Council approvals of a major portion of the Phase 2 
program on Decenber 12th 1978 and April 10th 1979. 

Preliminary clearing and grading operations have been cottpleted and 
watermains are now being installed. Ihis work will be followed by 
the installation of sewers, streets, hydro and telephone services, and 
it is expected that all Phase 2 enclaves will be fully serviced by the 
end of this year. This timing is consistent with the p r oposed marketing 
being requested in this report. 

In addition, work is progressing on the Phase 2 walkway. Preliminary 
clearing and grading is odipleted and construction of the walkways and 
lighting is about to start. A substantial portion of this vrork should 
be coipleted by this Fall. 

PURPOSE 


The purpose of this report is to advise Council with respect to the 
proposed marketing plan for Phase 2 and to request authority to tender 
a number of Phase 2 enclaves. 

Phase I consisted of a total of 887 imits. Slightly more than half Of 
these imits are market housing and less than half are non-market units. 
All the enclaves are committed although a specific funding program for a 
part of Enclave 14 has not yet been secured. Develcpnent of the Phase I 
enclaves are at various stages. Some are ccrplete and otiiers are just 
about to cciTiner»oe construction. 

Three of the market enclaves are selling units - generally speaking the 
sales are going well and the developers are pleased with the progress. 
They have expressed an interest in bidding on the Phase 2 enclaves. 

The non-market developments have been well received. The co-op is 
ccnplete and fully oco^aied and the first half of the family rental 
erjclave v^iich has been coitpleted will be fully rented as of May 1st. 
The second half of this enclave will be available for June 1st occupancy. 
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The Development Group is constantly monitoring the itarket and it would 
appear f ran present indicaticns that the residential market has recently 
been strengthening. Vfe have discussed a marketing program with staff as 
well as our marJceting consultant, George Oikawa of Western Pealesearch, 
and all are in agreement that a tender call at this time should produce 
strong bids. 

Our marketing strategy in Chanplain Heights to date has progressed froa 
north to south and we vrould reccranend continuing in this fasihion. 

Our efforts in the past have been to bring market and non-raarket housing 
on stream simultaneously and again we vould reccranend contin'uing with 
this approach. 

It is recontiended that we market enclaves on the eastern side of the 
'develqpnent at this time, specifically enclaves 4, 5, 6, 7 and 21. In 
the second phase there are a total of 11 market enclaves which will 
acootmodate 413 units on apprcocimately 31 acres of land. Hiese five 
enclaves which we propose to market now have a capacity for appdXK- 
imately 132 units on 12 acres of land. 

This report is also reccrnnending that nornnarket enclaves 8, 9 and 10 
be designated for a co-operative housing project and that, the Project 
Manager be authorized to seek out suitable ^xxisors. Eivclaves 8, 9 and 10 
will accdtmodate approximately 126 \inits on 8.7 acres of land. There are 
a total of 9 non-market enclaves designated in Phase 2. Hiese enclaves 
will acccrnnodate ^proximately 560 units. 

In Phase 1 there is a total of 220 rental housing units not including the 
seniors enclave. Early indications are that the market is responding 
well to rental housing, however, until we have more infonration fran 
these various rental programs, it is not our intention to protote an 
additional enclave for rental housing. 

S»±iject to Council approving this report, the laixis will be advertised 
isn early May. Tenders will close in June and the results will be 
reported to Council in early July. Terms and conditions of the tender 
offering will be consistent with the market enclaves offered in Phase 1. 
Ujat is to say they will be offered on the basis of a 99 year prepaid 
ground lease for develofinent vmder the Strata Titles Act. 

The non-market enclaves will be available on a 60 year annual or prepaid 
ground lease as in Phase 1. 

In view of the foregoing, the Chanplain Heists Project Manager reooraraends: 

(a) THAT CouTjcil authorize the Project Manager to call tenders for 
Enclaves 4, 5, 6, 7 and 21/Charaplain Heights for developnEnt in 
accordance with the terms and conditions previously approved by 
Council. 

(b) THAT Council authorize the Project Manager to seek out 
siaitable sponsors for a co-operative housing developnent 
in Enclaves 8, 9 and 10, and; 

(c) THAT the Project Manager report conclusicns of the tender 
offering for Council's consideration in early July 1979. 


The City Manager RECC^WENDS that the foregoing reccranendation of 
the Project Manager be approved. 

FOR cQ'::::\i kam see ?ag3:s) ii 
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2. Sale of Property: 

VJ/S Richards between Drake and Helmcken 

The Supervisor of Properties reports as follows: 

"The following offer to purchase has been received by the 
Supervisor of Properties as a result of the City's call for 
tenders advertised under the authority of the Property 
Endowment Fund Board. The offer is considered favourable to 
the City and is hereby recommended for acceptance. 

Lot 23, Block 104, D.L. 541, Plan 210 - West side of 
Richards Street between Drake and Helmcken Streets; 
zoned DP (Downtown District) 


Name Lot Size Sale Price Terms 


British Columbia 25' x 120' $72,625 Cash 

Telephone Company (net) 

Sale to be subject to: 

A. The purchaser confirming the purchase of the property 
to the south being Lots 20-22 inclusive and of the 
property to the north being Lots 24-29 inclusive, all 
of Block 104, D.L. 541, Plan 210. 

B. The approval of the City [Director of Planning] of the 
intended use and plans of the British Columbia Telephone 
Company on or before May 30, 1979 to the sole satisfaction 
of the purchaser." 

The City Manager RECOmENDS that the foregoing recommendation of the 
Supervisor of Properties be approved. 

3. Sale of City-owned Land Situated W/S of Victoria Drive, 
North of 3rd Avenue 


The Supervisor of Properties reports as follows: 

"The owners of property described as that part of Lot 33 
lying on the East of the Right-of-Way shown on Plan 4064 
of "B", Block 144, D.L. 264A, Plans 1315 and 1771, have 
offered to purchase the abutting City land which is located 
between their property and the lane. 

The subject City land which is described as that part of Lot 
33 lying to the West of Right-of-Way and that part of Lot 33 
included in Right-of-Way, Subdivision B, Block 144, D.L. 264A 
is approximately 10.058 m X 2.818 m (33' X 81') in size and 
is zoned RT2. This property was once part of the B.C. Electric 
Burnaby Lake Right-of-Way between Commercial Drive and Nanaimo 
Street, which was acquired by the City from the B.C. Electric 
in 1955. These excess portions of Right-of-Way are sold to 
abutting owners when applied for as they only have value to 
these owners . 

Following negotiations, the abutting owners have agreed to 
purchase the subject City land on the following basis: 

(a) Purchase price $17,800. 

(b) Date of sale to be May 1, 1979 with the purchasers 
paying taxes from this date. 

(c) City to bear the cost of preparing subdivision plans 
and documentation and registration costs. 
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Clause No. 3 cont'd: 


(c?0 Purchasers to be responsible for and bear the cost of 
demolishing a boarded up old dwelling on the property 
which they own and which is to be consolidated with the 
City property. 

(e) Purchasers to dedicate the East 7 feet of their property 
for road purposes. 

The above arrangement is considered to be fair and reasonable 
and is endorsed by the Director of Planning. 

It is therefore recommended that z'r.at part of Lot 33 lying to 
the West of Right-of-Way and that t^art of Lot 33 included in 
Right-of-Way , Subdivision B, Block lAA, D.L. 26AA be sold to 
the abutting owners of Lor 33, for the sum of $17,800. on the 
foregoing basis subject to the lanes being consolidated to 
form one parcel." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Properties be approved. 

4. Resubdivision of City-owned and private-owned Lots 

N/S 4 7th Avenue between Arlington and Kirkland Streets 

The Supervisor of Properties reports as follows: 

"The owners of Lot 6, N.E. k, D.L. 339, wish to enter into an 
agreement with the City whereby their lot and abutting City- 
owned Lot 7, N.E. k, D.L. 339, which is held in the Property 
Endowment Fund, would be resubdivided into three lots. 

Privately-owned Lot 6 is 22.70 m X 47.00 m (74.5' X 154.2') 
and City-owned Lot 7 is 18.95 m X 47.00 m (62.2* X 154.2'). 
It is proposed to create three lots approximately 13.86 m X 47 
(45.5' X 154.2'). The Director of Planning has indicated . that 
he would agree to the resubdivision. 

There is presently a dwelling on Lot 6 which the owners will 
demolish at their own cost and they will also pay, on a pro- 
rata basis, their costs related to the resubdivision. Both 
the owners and the City will share on a pro-rata basis in the 
net proceeds of the sale of the three lots. The owners will 
retain one of the lots, with the price being determined on the 
basis of the sale of the other two lots, as part of their share 
of the proceeds. 

It is noted that the City and the owners will both gain as the 
value received, will be greater for three lots than for two 
over-sized lots. 

On March 8, 1979, it was resolved by the Property Endowment 
Fund Board that the Supervisor of Properties proceed with a 
joint subdivision of City-owned Lot 7 and privately-owned 
Lot 6, as outlined subject to approval of City Council. 

It is therefore recommended that the Supervisor of Properties 
be authorized to enter into an agreement with the owners of 
privately owned Lot 6 as to a joint subdivision on the afore- 
mentioned basis." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Properties be approved. 
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5. Sale of Property - Lots 28 - 31, 
E/S Nootka , North of Venables 

The Supervisor of Properties reports as follows: 

"Under the authority of the Property Endowment Fund Board 
tenders were called for the purchase of the following 
property on April 2 and 4, 19 79, and were opened in public 
on April 23, 19 79. It is recommended that the following 
offer to purchase, being the highest offer received and 
representative of current market value, be accepted and 
approved in accordance with the terms and conditions set 
down by Council. 

Lots 28-31 inclusive except the east 10 feet of each lot. 
Block A, North East Quarter Section 24 THSL, Plan 1925 - 
East side of Nootka Street North of Venables Street - RSI 

Name Lot Size Sale Price Terms 

Sime Zunic 9.51m x 33.53m $136,640 City terms at 

each lot 13% 


The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Properties be approved. 


6 . Sub-lease of 604 Stamps Landing 

The Supervisor of Properties reports as follows: 

"By agreement dated May 1st, 1977, the City of Vancouver 
entered into a lease with Frank Stanzl Construction Ltd. 
for a caretaker's suite to be incorporated into the Stanzl 
Heather Marina Building. This lease runs until December 
31, 1981. 

Recent re-assessment of the Marina operation by the Civic 
Buildings Department resulted in the knowledge that a full 
time caretaker is not required thereby making the suite 
redundant. Tenders were called for the sub-lease of the 
suite for the balance of the term, less one day. 

- The highest bid received is in the amount of $311-. 00 per 
month and is considered to be reasonable and satisfactory 
to the Supervisor of Properties. 

Recommended that approval be given to sub-lease 604 Stamps 
Landing to Mr. Ray Desharnais, 816 Millbank, Vancouver, at 
a fixed rental of $311.00 per month for the period May 1st, 
1979 to December 30, 1981 and that the sub-lease be drawn 
to the satisfaction of the Director of Legal Services." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Properties be approved. 


FOR cc:;;aL a. 


Board of Administration, January 15, 1971 (FINANCE - 

3 . Linkage of Dominion Bureau of Statistics 
and City of Vancouver Information Systems 

The City Engineer reports as follows: 

"The development of the City's Information Retrieval System 
has been reported to Council several times over the last few 
years. Applications in Pavements, Maintenance, Budgeting, 
Traffic Records, Police, Assessment, etc., have had a sig- 
nificant impact on the civic operation. 

The Dominion Bureau of Statistics has developed an extensive 
computerized information retrieval for the 1971 Census. The 
City of Vancouver has provided to DBS the data necessary for 
the operation of the DBS system for Vancouver. At the 
request of the City Engineer, the Dominion Statistician has 
agreed to turn over to the City all programs associated 
with the DBS system. 

Use of these programs would permit a linkage between census 
information and other information contained in the City of 
Vancouver system. Many studies, in Planning and Police, as 
well as Engineering, could be simplified by the use of 
computer processable census information. Some of the DBS 
computer programs could be applied directly to areas of 
immediate interest to the City. For example, DBS programs 
for preparation of computer- drawn maps can be used on Civic 
data; DBS programs for retrieving and tabulating information 
can be used directly on Civic data; DBS programs for pro- 
cessing street addresses will probably save many man hours 
of coding work on future City projects. 

DBS have offered to send out a member of their staff to 
explain the details of the programs and assist the City in 
their use. The City would be charged only for transportation 
and accommodations of the DBS staff. Some arrangement of this 
type will be necessary for satisfactory handover of the 
programs. Costs are estimated to be about $500. 

The Comptroller of Accounts states that the Departmental 
budget will be adjusted as necessary if this report is 
approved . 

The City Engineer RECOMMENDS that expenditure of $500 for 
transportation and accommodation costs for DBS staff as 
outlined above, be approved in advance of budget." 

Your Board RECOMMENDS that the foregoing report of the 
City Engineer be adopted. 
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MANAGER'S REPORT 

'TO* Vancouver City Council 

SUBJECT: Community Services Contribution Program 

CLASSIFICATICN: RECOMMENDATION AND CONSIDERATION 


The Director of Finance reports as follows: 
"A. Background 

The original Federal program appeared to be a Revenue Sharing Program to 
replace various existing programs such as the Federal share of the Neigh- 
bourhood Inprovement Program and the Sewer and ^feterworks assistance 
under CMIE. It initially appeared that predictable amounts would be dis- 
tributed on a formula basis to Municipalities (presumably through their 
respective Provinces) with few strings attached on vdiat the funds could be 
used for. 

The program as it has now been announced for British Columbia is quite 
different and essentially is a cost-sharing program for specific projects, 
with the Province determining those projects v^ch will be approved. 

B. Elements of the Program 

I. Sewer and water Facilities 

This element of the program is so that the following can be installed 
or replaced in new or existing areas: 

a) Sewage treatment plants and trunk lines conforming to CMHC 
definitions. 

b) Comnunity water treatment and supply facilities including trunk 
water systems. 

Assistance under this element of the program is 20 per cent of the 
total capital cost as a capital grant. There is also a "high cost 
sewerage grant" but it is a little unclear as to whether this would 
be applicable to the City. 

II. Local Comnunity Inprovanent Projects 

To quote from the Provincial guidelines, 'the objective is to provide 
financial assistance to Municipalities and Regional Districts in 
providing, replacing or rehabilitating neighboxjrhood level social, 
cultural and recreational facilities and other iitprovenvent and con- 
servation projects, in established neighbourhoods,' 

This apparently does not include LAP/NIP type planning programs. It 
is iitportant to note that it really does mean 'local ccnrtunity' 
projects , not any projects that are of City-wide use. 

The criteria for the local comnunity area in v^ch projects are con- 
taiplated are: 

a) Predoninately residential, or intended for predominately residen- 
tial use. 

b) Zoned residential in an approved comnunity plan. 

c) Deficient in the average level of cotinunity services and facili- 
ties, or is in need of replacement of existing services and 
facilities. 


2 


040 


- 2 - 


The assistance under this program is 50 per cent of the cost of any 
approved project and includes 50 per cent of the cost of planning 
staff time, holding neighbourhood meetings, advertising, etc. specific 
to the potential projects within the determined area. 

This program cannot be piggybacked on the Recreation Facilities 
Assistance Program, in other words, one cannot obtain a RFAP grant 
and then share the ronaining cost 50/50 under the CSCP program. 
The criteria do not appear to demand the strict boundary and popula- 
tion rules that governed NIP. 

III. Waste Conservation to Energy Projects 

The objective of this element of the program is to encourage Municipal 
energy consciousness by providing financial assistance to Municipal 
demonstration/pilot facilities viiich convert. Municipal waste to energy 
production. 

The scope of assistance is a grant of up to 50 per cent of the capital 
costs with a maximum contribution of $250,000. 

C. Program Years 

Year 1 (1979 ) 

Applications for the 1979 Program Year must be si±initted to the Province 
by May 11, 1979 and the projects approved in principle will be announced 
by the Province towards the end of May. There are five fixed claim 
dates, ccmmencing March 1, 1980 and ending February 1, 1981. Any claims 
not in by the final claim date are foregone, in other words, the cost 
will ranain with the City. This will make it extranely important that 
projects be properly timed and claims submitted on time. 

It may be that Vancouver will not receive many approvals in 1979 as 
there are apparently a large number of outstanding applications around 
the Province for approval of projects v^ch used to be covered under 
CMHC Sewer Facilities Assistance Program. 

Year 2 (1980 ) 

The applications for the projects for the 1980 Program Year must be in 
the hands of the Province by October 31, 1979. There will be five 
claim dates from March 1, 1981 to February 1, 1982 and again any claims 
not submitted by the final date are foregone. 

It would appear that we can probably expect considerably more in approvals 
for the City of Vancouver in the 1980 Program Year than in the 1979 
Program Year. 

Administration 

Departments will be held responsible for carefully administering their 
own projects, in the planning, construction, timing of claims, etc. so 
that projects are ccnpleted on time and all claims made on time. Esti- 
mates are also inportant as cost ovemons may not be cost shareable. 

If many projects are approved in the 1979 Project Year, we may very well 
need a senior clerk to administer and co-ordinate the claims and the 
paper work. If not many projects are approved, then the Finance 
Department can handle the work. The same will apply for the 1980 Program 
Year. If such a position is needed, it appears to be a shareable cost. 

Second Program Year - 1980 - Planning for It 

The deadlines for the 1979 Program Year are such that the City cannot 
inplement an improved planning process for the 1979 applica- 
tions. Hovever, this lack is to a fair degree offset by virtue of 
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Finance Canmittee and City Coimcil having considered and dealt with the 
Jfesic Capital Budget and Supplanentary Capital Budget much earlier this 
year than nonral - arising from our expectation that the CSCP might 
very well require fast action once it was announced. Therefore, Council 
can take advantage of the priority-setting work it has already done, 
especially in the Supplementary Capital Budget, in considering the 
recoimended projects in Appendix I (City share already fimded) and the 
consideration projects in Appendix II (City share fimding not yet pro- 
vided) . 

The Director of Planning has expressed particular concerns regarding the 
planning and priority-setting process, in an accortpanying report to 
Council. The Director of Finance agrees that a process needs to 
be established for the 1980 Program Year (applications to be suimitted 
by October 31, 1979) but does not necessarily agree with all of the points 
made by the Director of Planning. It vould therefore seam appropriate 
that the question of the 'process' for the 1980 Program Year be referred 
to the Finance Coimiittee for consideration and determination. The City 
Engineer has similar concerns and concurs with the Director of Finance 'proposa 
A particiilar problem for the 1980 Program Year will be the question of 
funding the City's share of the cost of projects. The applications must 
be suhnitted to the Province by October 31, 1979, with annomcement of 
approved projects presumably shortly thereafter. The City's funds 
available in 1979 will essentially be fully allocated by then and City 
funds from next year's capital budgets (Basic and Supplementary) will 
not be available \intil the Spring of 1980. The exception would be for 
1979 projects funded in 1979 but not yet started (and not previously 
approved under CSCP) . Seme additional capital funds can probably be 
made available but these vould not be large (possibly $500,000 - $750,000). 
The City could also assume, after January 1, 1980, a normal Park Board 
allocation from 1980 Supplanentary Capital Budget, plus Engineering Basic 
Capital Budget. 


D. Applications for 1979 Program Year 

Meetings have been held involving the departments of Finance, Engineering, 
Planning, Social Planning, Civic Buildings, Library, Parks, and the develop- 
iTtent groups for False Creek and Chanplain Heights. 

Because of the no piggybacking between this program and the Recreation Facili- 
ties Assistance Program, we are recorttnending that projects where the City has 
applied for or intends to apply for RFAP grants not be included in our applica- 
tions for the 1979 Program Year imder CSCP. This can be re-examined for the 
next program year, particularly for projects turned down for RFAP grants this 
year. However, the Director of Social Planning is optijnistic about our appli- 
cations for RFAP grants this year. 

Thie departments have put together a list of projects that we are reoanrending 
Council si±mit for approval- in-principle under the CSCP for the 1979 Program 
Year, attached as Appendix I, and a list of projects that Council consider for 
suhmission, attached as i^jpendix II. 

These breakdown into: 


Source of funds for the City's share for the ^pendix II projects wDuld have to 
ccnie frcm: 

a) Funds freed up under i^pendix I projects, 

b) Unallocated 1979 Supplementary Capital Budget 


Appendix I 


City Share Funding and the Projects Thanselves Already 
Approved by Council (in 1979 Basic and Supplanentary 
Capital Budgets ) 


Appendix II 


City Share F\jrtd±ng and the Projects Themselves Not Yet 
Approved by Council 
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Where the projects listed in i^perdix II were priority rated in the 1979 
Supplementary Capital Budget process, the priority rating is indicated against 
the project. After the Province announces approval- in-principle for their 
choice of projects, then a re-analysis would have to be done to see if enough 
funding was freed up by Appendix I projects and v^ether Council is willing to 
allocate any needed funds fron 1979 Supplementary Capital Budget Unallocated, 
keeping in mind that other potential danands on the unallocated Supplementary 
Capital Budget exist, such as the Cambie Bridge, Library Circulation System, 
and the Convention Centre. Council's examination of the projects can largely 
concentrate on the Appendix II list, deleting any itans Coiincil considers 
inappropriate . 

E. Reconmendations 

It is reconnended that: 

1. council confirm the staff action excluding RFAP projects from these cur- 
rent applications. 

2. Council approve submission of applications for approval- in-principle 
for the projects listed in Appendix I. 

3. The question of a planning and priority-setting process for the 

1980 Program Year be referred to the Finance and Administration Coitmittee. 

F. Consideration 

That Council consider which projects in Appendix II they wish to apply for 
under this program. " 


The City Manager RECOMMENDS approval of Recommendations 1, 2 and 3. 

The City Manager submits for CONSIDERATION whether Council wishes to apply for any 
of the projects in Appendix II, noting that the list in Appendix I already greatly 
exceeds the sums that the City is likely to receive. 


FOR cour.'ciL kcm sez rAGE(s) ./y..p.,.a^ 


MANAGER'S REPORT ^ ' 

DATE April 24. 1979 

Vancouver City Council 
SUBJECT: Community Services Contribution Program: Planning Considerat 
CLASSIFICATION: RECOMMENDATION 
The Director of Planning reports as follows: 

"The Community Services Contribution Program announced by the Minister 
of Municipal Affairs of B. C. provides for basically two Federal/ 
Provincial cost-sharing programs with municipalities. One for 19 79 - 

1980 and one for 1980 - 1981 with final billing dates February 28, 

1981 and February 28, 1982 respectively. 

The basic criteria for the selection of local community areas in 
which the projects are contemplated, are that: 

1. The area be predominantly residential; 

2. The area be zoned residential in an approved community plan; and 

3. It be deficient in the average level of community services and 
facilities or is in need of replacement of existing services and 
facilities . 

The Community Services Contribution Program replaces three programs, 
namely, the Neighbourhood Improvement Program, the Municipal 
Incentive Grant Program, and the Lands and Municipal Infrastructure 
Program. 

The Neighbourhood Improvement Programs in the City of Vancouver in 
the years 1974 to 1977 were made up of the following monies: 

Federal Provincial City 


1974 

$1,500,000 

$ 

775,000 $ 800,000 

1975 

$1,125,000 

$ 

562,500 $1,053,000 

1976 

$2,200,000 

$1, 

100,000 $1,190,000 

1977 

$1,500,000 

$ 

750,000 $ 843,000 

TOTAL 

$6,325,000 

$3, 

187,500 $3,886,500 

Average/yea 

r $1,581,250 

$ 

796,875 $ 971,625 

In the same 
programs in 

years the senior governments' contribution for N.I. P. 
the whole of B. C. were as follows: 


Federal 


Provincial 

1974 

$4,000,000 


$2,000,000 

1975 

$5,100,000 


$2,500,000 

1976 

$5,200,000 


$2,600,000 

1977 

$5,800,000 


$2,900 ,000 

Aug. 

$5,000,000 


$2,500,000 


The City of Vancouver received approximately 31% of the total 
senior levels of government contribution to N.I. P. in the years 
1974 - 1977. 
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The Municipal Incentive Grant (MIG) provided the following funds 
in total between the years 1975 and 1978 inclusive: 


Federal 


Provincial 


1975 to 1978 


$1,056,000 


$1,070,000 


Average/year 


$ 352,000 


$ 356,933 


The Municipal Infrastructure Program (MIP) provided the following 
funds : 


Champlain Heights 


$125,000 


Langara 


$ 25,000 


Total 


$150,000 


Average/year 


$ 50,000 


The total average yearly contributions from the three Federal/Provin- 
cial funding programs described above, equals $3.1 million. 

If the Community Services Contribution Program moneys for B.C. were 
allocated to municipalities in a similar manner as the old programs, 
then Vancouver might expect up to $3 or $4 million for each of the 
programs . 

However, to get these grants, the City will have to match the funds. 
The 50/50 sharing arrangement is not as attractive to municipalities 
as the 75/25 sharing arrangement under N.I. P. It should be noted 
that Federal and Ontario Provincial Government agreement for the 
Community Services Contribution Program intends to maintain the 75/25 
cost-sharing arrangement. 

One of the reasons for the sizeable allocation of capital funds to 
Vancouver in the past has been the success of the City's N.I. P. pro- 
gram — both because of the rational approach used in the selection 
of deficiency areas, and because of the success of the programs and 
procedures used in planning and implementation. 

The deadline for the submission of projects for the 1979 - 1980 
program is May 11, 1979 and for the 1980 - 1981 program is October 
31, 1979. 

The Director of Planning supports the idea that the submissions made 
before May 11 should use as a base the submissions made for the City's 
Supplementaty Capital Program for 1979. A preliminary evaluation 
of the Supplementary Capital submissions would indicate that about 
$3 - $4 million of projects out of the $12*5 million submissions of 
the Supplementary Capital would be eligible for financing under 
the Community Services Contribution Program. 

The Director of Planning does have concerns, however, of materially 
expanding the list of capital projects beyond the limits of what 
could be considered the City's fair share and without the City 
developing priorities and a system for making value judgments. 

The Provincial Government might accept very well the Supplementary 
Capital submissions as a base for the first submission because of 
the immediate deadline, but could very well question such a procedure 
for a second submission in October. 

It is important to note that the Community Services Contribution 
Program as did the N.I. P. program, stress the importance of determining 
deficiencies, areas which are below the standard in community facilities 
and services. One criteria of the Community Services Contribution 
Program notes that ' . . . the local commiinity area in which projects 
are contemplated are (to be) deficient in the average level of 
community services and facilities or is in need of replacement of 
existing services and facilities.' 
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In the analysis done by the Planning Department in 1973 and 
published in 1974 entitled 'Neighbourhood Improvement in Vancouver' . 
stable residential community areas of deficiency in housing, income, 
social and physical services were plotted. The above-noted report 
and its approach received endorsement by City Council and in turn 
by the senior levels of government as a well-documented and 
appropriate selection process in the determination of neighbourhoods 
requiring improvements in the City of Vancouver. 

It should be noted that under the Neighbourhood Improvement Program 
all the neighbourhoods identified in Vancouver as eligible, except 
Hastings-Sunrise received programs and capital funding. The Planning 
Department has updated some of the community deficiencies maps. 
Additional work would document more precisely the areas and projects 
that would meet the new criteria of the Community Services 
Contribution Program. 

The rationality provided by the above approach used for N.I. P. should 
now be updated to determine community deficiencies and eligible 
projects. In addition, some value judgment criteria should be 
developed to assist Council in determining a priority for spending 
for each category of project permitted under the Community Services 
Contribution Program. 

Under the City's Neighbourhood Improvement Programs the $13 million 
capital funds were allocated approximately as follows: 


Community Facilities 32% 

Parks 20% 

Streets & Utilities 15% 

Schools 13% 

Housing 6% 

Administration 10% 

Contingency 4% 


It is not suggested that the above allocation is necessarily in the 
right proportions for the Community Services Contribution Program 
but it does suggest that some value judgment has to be made with 
respect to how much funding is spent on streets and utilities versus 
community facilities, etc. The Director of Planning suggests that 
for the period of May 11 to October 31 it is important that a 
Staff Committee of, for example. Planning, Parks, Engineering and 
Finance develop a process whereby the criteria of selection are 
established and approved by Council and secondly, legitimate projects 
within this established criteria are evaluated and prioritized. 

As part of the process, it is also suggested that a series of public 
meetings and surveys be conducted to seek out from community groups 
an identification of pressing needs and priorities as they see them. 

Council may wish to extend the above process as a means of determining 
its need for the 19 80 Supplementary Capital fund program. 

The Community Services Contribution Program outline very wisely 
suggests that the municipalities may wish to consider a co-ordinator 
for the implementation of such a program. 

Experience in the Neighbourhood Improvement Program has shown that 
the added projects introduced through the program became an additional 
and often unwelcome burden on civic Departments. Very often N.I. P. 
projects were not given the same priority as other projects. Delays, 

were very often caused because of other pressing commitments 
and changing of department priorities. The Community Services 
Contribution Program will also place additional demands on staff. 
To add to such demand will be inflexibility in terms of the final 
billing dates for projects. 

It is essential, therefore, that a co-ordinating group be selected 
to ensure that implementation is maintained on schedule, billing 
dates are met, cash flow is maintained and community relations are 
maintained. 
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The Neighbourhood Improvement Program encouraged community 
participation in park designs and other community projects. 

The Community Services Contribution Program guidelines suggest 
the value of community participation. Such participation will 
maintain the credibility that the City has gained in the N.I. P. 
program. 

The Director of Planning, therefore, recommends: 

A) THAT the Supplementary Capital siabmissions for 19 79 be used as 
a base for eligible projects for submission on May 11, 1979 for 
the 19 79 - 19 80 portion of the Community Services Contribution 
Program. 

B) THAT a staff committee be formed composed of Planning, Engineering, 
Parks and Finance Department personnel, to develop and recommend 
criteria for selection of areas which meet criteria prescribed 

by the Community Services Contribution Program, and to recommend 
an appropriate process for obtaining a list of eligible projects 
within approved areas, and a system of establishing priorities. 

C) THAT the committee also recommend procedures for coordinating 
and implementing projects (program scheduling, community input 
into the details, design of projects, billing, cash flow, etc.)" 


The City Manager RECOMMENDS approval of Recommendation A, and referral 
of B and C to the Finance and Administration Committee for their . 
consideration . QOUmi ACIO;] SHE ?AGE(S) ULjR^ 


MANAGER'S REPORT 



DATE 79 04 26 

TO: Vancouver City Council 

SUBJECT: Summary Report: Rezoning Application - Proposed 

Text Amendment to Arbutus Club CD-I By-law No. 4085 

CLASSIFICATION: RECOMMENDATION 


The Director of Planning, under date of April 23, 1979 has submitted a report 
on the above subject. In summary he states: 

"An application has been received from Mr. F.B. Barker, President of 
the Arbutus Club, requesting an amendment to Zoning and Development 
By-law No. 3575 whereby CD-I By-law No. 4085 would be amended to 
increase the permitted floor space ratio from 0.45 to 0.60 for the 
purpose of: 

Construction of a facility for indoor tennis, racquetball 
and squash courts, for the Arbutus Club at Nanton Avenue 
and Arbutus Street. 

The proposed facility would provide four below-grade tennis courts, 
two squash courts, two racquetball courts and a storage room (future 
change rooms), all located below four outdoor (above-grade) tennis 
courts. The facility would be located on the southwest corner of 
the site in place of the four existing outdoor tennis courts. 

By-law No. 4085, being an older CD-I By-law, restricts development 
of the Arbutus Club lands only with respect to use. All provisions 
governing the physical development which may be permitted have been 
established by resolution of Council. In order to update By-law No. 
4085, making it consistent with more recent CD-I By-laws, it is 
reconmended that provisions of floor space ratio and off-street park- 
ing be incorporated into the By-law by amendment. 

An increase in the permitted floor space ratio from 0.45 to 0.47 to 
permit the proposed new facility, increasing the floor space ratio 
from 0.379 to 0.466, is considered appropriate. However, concern 
must be raised with regard to the height and screening of the pro- 
posed facility and the adequacy of off-street parking to serve the 
Arbutus Club. The off-street parking situation might be alleviated 
by ensuring that spaces for 34 automobiles are available on the south- 
easterly tennis courts, as previously required, during the Club's peak 
season from October 1st to April 30th of each year. 

RECOMMENDATION 

The Director of Planning recommends that the following recommendation 
be received and the matter be referred directly to a Public Hearing: 

1. That the application requesting an increase in allowable 
floor space ratio from 0.45 to 0.60 be not approved. 

2. That an increase in allowable floor space ratio from 0.45 
to 0.47 be approved, thereby permitting development of the 
proposed racquets facility substantially in accordance with 
the plans submitted. 

3. That provisions governing floor space ratio and off-street 
parking be incorporated by by-law into the CD-I By-law for 
the Arbutus Club lands (By-law No. 4085); and 

4. That the 34 additional parking spaces on the southeasterly 
tennis courts, to be required on an annual basis from 
October 1st to April 30th, be incorporated as a provision 
within the CD-I By-law." 

The City Manager RECOMMENDS that the foregoing recommendation of the Director 
of Planning be approved. 


MANAGER'S REPORT 
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May 1, 1979 

TO: Vancouver City Council 


SUBJECT: Proposed Use of Carbaryl in Abatement of 
Gypsy Moth Infestation in Kitsilano 

CLASSIFICATION: INFORMATION 
The Acting Medical Health Officer reports as follows: 

"Since the subject of gypsy moth eradication by the use of Sevin (carbaryl) 
has arisen, staff of this Department have revie'vjedthe literature on human 
effects of carbaryl. 

On Monday, April 30, the City Manager, Executive Assistant to the Mayor, 
and three Health Department staff met with Mr. J. C. Arrand, Entomologist 
with the B. C. Ministry of Agriculture, Mr. M. W. Thompson of the Plant 
Products Division of Agriculture Canada, and Mr. David Clegg, Head of the 
Toxicological Evaluation Division, Health Protection Branch, Health and 
Welfare Canada, to discuss the toxicology of carbaryl and the procedures 
planned to minimize the risk to citizens of the area. 


Toxicology of Carbaryl 

Carbaryl has been in use as an insecticide since 1953. Because of its 

very limited solubility, it is poorly absorbed through the lungs, stomach 

and skin. Major concerns with carbaryl and other chemicals suspected of 
being toxic are the acute toxicity, the production of cancer, birth defects 

and genetic mutations. I will comment briefly on each of these areas: 

(1 ) Acute Toxic Effects 


Carbaryl does not pose an acute threat to human life and health 
except in massive exposure, which will not occur in the standard 
spraying program. 

(2) Carcinogenicity 

No evidence has been found to suggest carbaryl causes cancer. 

(3) Mutagenicity 

While reports from Russia, where carbaryl is contaminated with 
15% impurities, have several times suggested that it has effects 
on genes and chromosones, it has not been possible to reproduce 
these in laboratories using the purified chemical available in 
North America. 


(4) Teratogenicity 

Carbaryl is known to cause birth defect in some animal species 
with the administration of huge doses. The dog, however, is very 
sensitive to the chemical at much smaller dose levels. Monkeys, 
as man's closest relative in the animal kingdom, suffers no tera- 
togenic effect. Doses required to produce these effects are well 
above any possible amounts that might be delivered by the sparaying 
program outlined to us. 

Gypsy Moth Eradication Procedures 


Federal and Provincial officials have taken all precautions to assure that 
humans and animals are not endangered by the spraying program. 

"Carbaryl is a safe chemical when used with proper care and attention. The 
spraying program for Vancouver, as outlined to us, will be under proper 
supervision and inspection. Residents of Kitsilano will be advised of the 
precautions necessary for the protection of their health. We are of the 
ODinion that the proposed spraying program can be undertaken with no risk to 
tht- public." 

The C" ty Manager submits the report of the Acting Medical Health Officer for the 
information of Council. FOR CQUr:CiL ACTION SIE PAGERS) }2 ^ 
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Board of Administration, January 15, 1971 (FINANCE - 4) 

CONSIDERATION 

4. Canadian Standards Association 
Code Committee Meeting 

The Director of Permits & Licenses reports as follows :- 

"I would like to invite the Canadian Standards Association 
Committee on the Canadian Electrical Code to hold their 
annual meeting in the City of Vancouver in June 1972 . 

The City of Vancouver has been a sustaining member of the 
C.S.A. Committee on the Canadian Electrical Code for many 
years. Mr. G.W. Brand, Chief Electrical Inspector for the 
Department of Permits & Licenses, represents the City of 
Vancouver and is Chairman of the Section 12 Subcommittee of 
the Code . 

Each year, the Canadian Standards Association Code Committee 
meet in different cities and has not met in the City of 
Vancouver since 1961. I request that I be authorized to 
invite the Canadian Standards Association, Canadian Electrical 
Code Committee to meet in Vancouver in 1972." 

Your Board submits the foregoing report for the CONSIDERATION 
of Council. 

INFORMATION 


5 . 1971 Assessment Roll 

The Assessment Commissioner reports: 

"The following are the 1971 taxable Assessment Roll totals as at 
the Roll closing date of December 29, 1970. These totals will 
be subject to appeals to the Court of Revision. 

1971 ASSESSMENT ROLL 

SUMMARY OF TAXABLE VALUES 

(1970 Comparative Amounts in brackets) 

SCHOOL PURPOSES 

Land $ 658,899,065 ($ 610,341,509) 

Improvements (Buildings, etc.) 827,568,955 ( 792,187,229) 

Improvements (Fixtures, 

Machinery, etc.) 184,893,233 ( 175,300,636) 

GENERAL PURPOSES 

Land $ 1,457,434,536 ($ 1,335,283,533) 

Improvements (Buildings, etc.) 1,822,201,378 ( 1,724,013,625)" 

Your Board submits the foregoing for the INFORMATION of 

Council . 


COUNCIL COMMITTEE ON THE ARTS 
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REPORT TO COUNCIL 


APRIL 27, 1979 


A meeting of the Council Committee on the Arts was held on Friday, 
April 20, 1979, in Committee Room No. 1, Third Floor, City Hall, 
at approximately 9:30 A.M. 


RECOMMENDATION 

1. FEST Committee - Calendar of Events for 1979 

The Committee had before it for consideration a Manager's 
report dated April 12, 1979 (copy circulated) in which the City 
Engineer and the Director of Social Planning report as follows: 

"This report refers to the activities of the 'Festival Expediter 
Staff Team (FEST)' during 1978, explains certain problems 
encountered and advises of the proposed calendar of public 
events for 1979. Further, it requests Council approval in 
principle of the calendar of events, related street closures 
and staff time to coordinate event arrangements." 

The report comments on problems experienced during 1978 with 
suggestions on how these problems can be avoided in 1979. 

The report lists the anticipated calendar of events for 1979 
by month, indicating those events which have already occurred, 
and those events for which applications have already been 
received. Also listed are events for which applications have not 
as yet been received but in all probability will be applied for 
shortly. 

In addition, it is anticipated that further requests (not 
listed) for 16 - 20 miscellaneous community and/or ethnic/cultural 
events will be received. 

After a short discussion, the Committee 

RECOMMENDED 

THAT the calendar of events as listed in the Manager's 
report dated April 12, 1979, be approved and authority 
delegated to various involved department heads to finalize 
details of these events to their satisfaction through the 
FEST Committee. 


Respectfully submitted: 


M. Francis 
Vice-chairman 
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CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 

A regular Meeting of the Council of the City of Vancouver was 
held on Tuesday, May 15, 1979, in the Council Chamber, conunencing 
at 2:00 p.m. 

PRESENT ; Mayor Volrich 

Aldermen Bellamy, Boyce, Ford, Harcourt, 
Little, Marzari, Puil and Rankin 

ABSENT: Alderman Gerard (Leave of Absence) 

Alderman Kennedy 

CLERK TO THE COUNCIL ; R. Henry 

PRAYER 

The proceedings in the Council Chamber were opened with prayer, 
offered by the Civic Chaplain, The Reverend A. Reynolds of Ryerson 
United Church, Vancouver. 


ACKNOWLEDGEMENT 

The Mayor acknowledged the presence in the Council Chamber of 
students from the Sunrise East Alternate School, attached to 
Vancouver Technical Government Studies, under the direction of their 
instructor, Mr. Tom Longridge and students from Seacliff Christian 
School, under the direction of their teacher, Mrs. M. Smith. 


'IN CAMERA' MEETING 

The Council was advised there were matters to be considered 
'In Camera' later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Ford, 

THAT the minutes of the following meetings be adopted: 

Special Council (Public Hearing) - April 26, 1979 

Regular Council (except 'In Camera' portion) - May 1, 1979 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Boyce, 
SECONDED by Aid. Bellamy, 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Volrich in the Chair. 

- CARRIED UNANIMOUSLY 


Cont'd. . . 


Regular Council, May 15,1979 


COMMUNICATIONS OR PETITIONS 


1. Store Openings on Statutory Holidays 

In a letter dated April 25, 1979, Mr. H. Petrook, Western 
Regional Manager, Fairweather, requested an opportunity to address 
Council to request it to reconsider its position on stores opening 
on Statutory Holidays. 

MOVED by Aid. Little, 

THAT the delegation request be approved. 

- CARRIED UNANIMOUSLY 


2. Request to Reinstate Official 
Traffic Commission 


Council noted a letter from the Secretary of the Vancouver 
Parent-Teacher Council requesting that Council reinstate the Official 
Traffic Commission which was disbanded some years ago and its duties 
transferred to the Standing Committee on Transportation. 

MOVED by Aid. Puil, 

THAT the request of the Vancouver Parent-Teacher Council that 
the Official Traffic Commission be reinstated be referred to the 
Standing Committee on Transportation to meet with representatives of 
the Vancouver Parent-Teacher Council to discuss this matter for report 
to Council. 

- CARRIED UNANIMOUSLY 


3. Proposed Detoxification Centre, 
North of Great Northern Way at 
Prince Edward Street 


The Mount Pleasant Neighbourhood Association, in a letter dated 
May 2, 19 79 , requested an opportunity to address Council at an evening 
meeting on the proposed Detoxification Centre to be located north of 
Great Northern Way at Prince Edward Street. Council was advised that 
a City Manager's report on this matter will be before it on May 29, 1979. 

MOVED by Aid. Puil, 

THAT the request of the Mount Pleasant Neighbourhood Association 
to address Council at an evening meeting on the proposed Detoxification 
Centre be approved and the delegation be heard when the City Manager's 
report is before Council. 

- CARRIED UNANIMOUSLY 


4. Block 129 and 130 in the 
Jericho/Locarno Area 

Council noted requests from the Save Our Parkland Association, 
Mrs. D. Gillis and the West Point Grey Community Association to 
address Council on Alderman Little's Motion related to City-owned 
properties in Blocks 129 and 130 in the Jericho/Locarno area. 

MOVED by Aid. Little, 

THAT the delegation requests be approved and consideration of 
his Motion on this matter be deferred to that time. 

FURTHER THAT any other delegation requests to speak to this 
item be approved. 
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- CARRIED UNANIMOUSLY 


Regular Council, May 15, 1979 


COMMUNICATIONS OR PETITIONS (Cont'd) 

5. Paving of Lane between Quebec and Ontario 
at 51st and 52nd Avenues 


Mrs. A. Percy, in a letter dated December 18, 1978 requested 
the opportunity to address Council on the matter of the paving of 
the lane between Quebec and Ontario at 51st and 52nd Avenues. Council 
noted a comment from the City Clerk that a report from the City Manager 
on this matter will be before it on May 29, 1979. 

MOVED by Aid. Puil, 

THAT the request of Mrs. A. Percy to address Council be approved 
and the delegation be heard when the relevant report is before 
Council . 

- CARRIED UNANIMOUSLY 


6 . U.B.C.M. Executive Nominations 

In a memorandum dated May 8, 1979, the Mayor recommended that 
Alderman Bellamy be appointed as the City's representative on the 
U.B.C.M. Executive effective September 1979. 

MOVED by Aid. Puil, 

THAT the above recommendation of the Mayor be approved. 

- CARRIED UNANIMOUSLY 


7. P.N.E. Land Use Control 

In a memorandum dated May 9, 1979 the City Clerk advised as 
follows : 

"Council on May 1, 1979 agreed to defer this matter to 
the next meeting of Council. 

The P.N.E. request that their delegation be heard on June 
12th, when several other matters relating to the P.N.E. will 
be before Council." 

MOVED by Aid. Little, 

THAT the request of the P.N.E. to defer their delegation 
to June 12, 1979 be approved. 

- CARRIED UNANIMOUSLY 


8. 1979 Budget Appeal - Recreation Division 
Park Board 


Council noted a communication from Mrs. D. E. Wall on behalf of 
the Community Association Presidents requesting an opportunity to 
address Council to appeal the cuts to the 1979 Park Board budget as 
they affect the Recreation Division. 

MOVED by Aid. Ford, 

THAT the delegation request be approved and arrangements be 
made for this delegation to address Council this evening. 

- LOST 

(Aldermen Bellamy, Boyce, Little, Puil and the Mayor opposed) 

MOVED by Aid. Puil, 

THAT the delegation request be approved and arrangements be 
made for a representative of the Community Association Presidents to 
address Council at its meeting of May 29, 1979. 


- CARRIED UNANIMOUSLY 


Regular Council, May 15, 19 79 

COMMUNICATIONS OR PETITIONS (Cont'd) 


4 


053 


9. False Creek Child Care Society - 
Rent 


In a letter dated May 8, 1979, the False Creek Child Care 
Society requested approval to address Council when the City Manager's 
report on the rent of the Society's premises is before Council. The 
Council noted a comment from the City Clerk that this report will be 
before Council on May 29, 1979. 

MOVED by Aid. Rankin, 

THAT the request of the False Creek Child Care Society to address 
Council when the relevant report is before it be approved and the 
delegation be heard on May 29, 1979. 

- CARRIED UIJANIMOUSLY 


10. Burrard-Melville Park Site - 
Additional Funding Request 

Council, on February 20, 1979, gave permission to the Park Board 
to proceed with the design and development of the Burrard-Melville 
Park Site but deferred for further report, the Park Board's request 
for additional capital funding towards development of this park. In 
a letter dated May 2, 1979, the Chairman of the Park Board advised 
that the Board had approved the following recommendation of its 
Planning and Development Division: 

"That the concept plan for the Burrard-Melville Park Site 
be approved at an estimated cost of $220,000, and 

That City Council be requested to provide the $180,000 
additional funding for completion of the park development 
works . " 

In its letter, the Park Board advised that a meeting was held 
on April 20, 1979 at which most of the adjacent property owners who 
had contributed to the acquisition of the site were present where 
they were presented with a concept plan and associated cost details. 
A generally favourable reaction was received from all persons present. 
In addition, representatives of the City Planning and Engineering 
Departments have reviewed the concept plan and have not expressed any 
major objections to it. Mr. L. Foster of the Park Board, by means of 
drawings, reviewed the concept plan for Council's information and 
answered questions from Members of Council. 

The City Manager advised that the additional funding required for 
completion of the park development works is $190,000 not $180,000 as 
mentioned in the Park Board's letter. 

MOVED by Aid. Puil, 

THAT Council approve the concept plan for the development of 
the Burrard-Melville Park Site and in addition, allocate an additional 
$190,000 to the Park Board to complete the park development works on 
this site , the source of funds to be the Downtown Improvement 
Reserve . 


- CARRIED UNANIMOUSLY 


Regular Council, May 15, 1979 

COMMUNICATIONS OR PETITIONS (Cont'd) 
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11. S.P.E.C. - Minimum Federal 
Insulation Standards 


Council noted the following request from SPEC contained in its 
letter dated April 27, 1979: 

"That the provincial Ministry of Energy and the City 
of Vancouver adopt the new recommended Minimum Federal 
Insulation Standards." 

MOVED by Aid. Rankin, 

THAT the request of SPEC contained in its letter dated April 
27, 1979 be referred to the Director of Permits and Licenses for 
report on the implications of this request. 

- CARRIED UNANIMOUSLY 

12. Proposed Solar Home - 
3234 West 21st Avenue 

Council noted a request from Mr. T. Kuchta to address it when 
the report on the proposed solar home at 32 34 West 21st Avenue was 
before it. 

MOVED by Aid. Rankin, 

THAT the request of Mr. T. Kuchta to address Council when the 
relevant report is before it be approved and the delegation be heard. 

- CARRIED UNANIMOUSLY 


13. Transportation for the Handicapped 

The Chairman of Council's Special Committee on the Disabled in 
a memorandum dated May 11, 1979 forwarded to Council the recommendations 
of the Special Committee on Transportation for the Handicapped. 

MOVED by Aid. Ford, 

THAT the recommendation of the Special Council Committee on 
the Disabled be amended and then approved as follows: 

" The UTA be requested to agree that transportation service 
for the handicapped be increased to 800 hours per week con- 
sistent with the maximum $600,000 funding budget as stated in 
the report of the Special Committee of the Urban Transit 
Authority Board. 

FURTHER THAT Council endorse the recommendations of the Urban 
Transit Authority Board that cost-sharing for "custom" transit 
services for the handicapped be established on the basis of 

(a) a revenue target of 10% of total costs AND 

(b) the operating deficit being the difference 
between the revenue target and total costs, 
apportioned 80% to the UTA and 20% to the 
Municipality. " 

FURTHER THAT this recommendation be transmitted to the next 
meeting of the UTA Board to be held on May 25, 1979. 

- CARRIED UNANIMOUSLY 

Underlining denotes amendment 


Regular Council, May 15, 1979 
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COMMUNICATIONS OR PETITIONS (Cont'd) 


14. B.C. Building Code - Part 10 

(Accessibility for the Handicapped) 

In a memorandum dated May 11, 1979 the Chairman of the Special 
Council Committee on the Disabled advised Council of a recommendation 
of the Committee on the B.C. Building Code - Part 10. 

MOVED by Aid. Ford, 

THAT Council submit the following resolution to the 
Provincial Government: 


"WHEREAS the Handicapped Housing Report of the Greater 
Vancouver Regional District and the Social Planning and 
Research Council of B.C. urged the Provincial Government 
to provide regulations in the B.C. Building Code for 
architectural accessibility to public buildings for the 
physically disabled, and 

WHEREAS the City of Vancouver Building By-law amendments 
for accessibility for the handicapped were purposely 
designed to permit the inclusion of the Provincial 
standards and the City of Vancouver has indicated a 
willingness to include the Provincial standards, and 

WHEREAS the Minister of Municipal Affairs has approved 
this, and agreed to bring the matter to the next Cabinet 
meeting, 

BE IT RESOLVED that Vancouver City Council strongly urge 
the Provincial Cabinet during its next session to pass 
the B.C. Building Code - Part 10 amendments to permit 
architectural accessibility to public buildings for the 
physically handicapped." 


FURTHER THAT the City Clerk be instructed to forward the 
above resolution to the U.B.C.M. for consideration at its conference 
in September 1979. 

- CARRIED UNANIMOUSLY 


15. Trident Nuclear Submarine 
and Missile System 

Council noted a request from the Pacific Life Community to 
address it at its meeting of May 29, 1979 on the issue of the Trident 
Nuclear Submarine and Missile System located 100 Km. south of 
Vancouver . 

MOVED by Aid. Rankin, 

THAT the request from the Pacific Life Community to address 
Council at its meeting of May 29, 1979 be approved and the delegation 
heard. 


- CARRIED UNANIMOUSLY 


Regular Council, May 15, 1979 

COMMUNICATIONS OR PETITIONS (Cont'd) 
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16 . Carbaryl Spraying in Kitsilano 

Council noted the following communications with respect to the 
gypsy moth infestation of the Kitsilano area: 

(a) Letter dated May 14, 1979 from the Chairman of the 
Park Board advising that the Board, at a special meeting 
on Monday, May 14, 1979 resolved as follows: 

"That the Board request City Council to support 
a Federal Government program of spraying all 
trees and plant material in the designated 44 
block infested area in Kitsilano in an effort to 
eradicate the gypsy moth, as the Board wishes to 
protect those trees under its jurisdiction, and 
feels piece-meal spraying will not be effective." 

(b) A memorandum from Alderman Harcourt dated May 15, 1979 
advising of the results of a meeting on May 13, 1979 on this 
matter. Present at the meeting were Members of Council, City 
staff, representatives of the Park Board, Agriculture Canada, 
Environment Canada, B.C. Ministry of Agriculture and Citizens 
of Kitsilano. Alderman Harcourt 's memorandum put forward the 
following motions for Council's consideration: 

"1. That City Council confirm the Task Force com- 
position and designate the Council representation. 

2. That City Council be prepared to match Environment 
Canada's $5,000 allocation. 

3. That City Council request from the B.C. Ministry 
of Agriculture: 

a) A $5,000 matching grant, 

b) Moving the information trailer back to Kits 
Park, to act as a coordinating, information, 
research, and action headquarters." 

Commissioner Wainborn, Chairman of the Park Board addressed 
Council and stressed that the Park Board feels it is imperative that 
interim action be taken to control this infestation. 

MOVED by Aid. Rankin, 

THAT Council defer a final decision on carbaryl spraying of 
the Kitsilano area pending a special meeting of Council to be held on 
or before May 22, 1979 to which relevant officials from all levels of 
government be invited to discuss alternate methods of controlling the 
infestation. 

- CARRIED 

(Aldermen Bellamy, Boyce, Little and Puil opposed) 

MOVED by Aid. Harcourt, 

THAT, pending the proposed special meeting of Council, the City 
Manager be authorized, in consultation with involved Government 
officials and citizens, to take any necessary interim measures to 
control the gypsy moth infestation in Kitsilano. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt, 

THAT City Council match Environment Canada's $5,000 allocation. 


FURTHER THAT City Council request from the B.C. Ministry of 
Agriculture: 

a) A $5,000 matching grant, 

b) Moving the information trailer back to Kits Park, to act 
as a coordinating, information, research, and action 
headquarters . 

- CARRIED UNANIMOUSLY 


Regular Council, May 15, 1979 
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DELEGATIONS 


1. Illegal Suites: 

1864 West 17th Avenue 

Council on March 15, 197 9, when considering a hardship 
application filed by a tenant at 1864 West 17th Avenue noted that 
a number of rental units, in excess of the permitted number, were 
contained in this rooming house. Council resolved that the 
owner of the rooming house be required to appear before Council 
to show cause why her license should not be suspended. 

Council had before it for information an excerpt from the 
City Manager's Report on a hardship appeal at that address which 
was dealt with by Council on March 15, 197 9, and allowed. 

Mr. William S. Munro, legal counsel for Mrs. M. Brown, the 
owner, addressed Council on this matter. He advised that his 
client was prepared to remove the three illegal suites in question, 
but requested a reasonable time in which to do this. 

During consideration of this item Alderman Rankin advised that 
he had received the following information from the Housing Control 
Co-ordinator , Department of Permits aid Licenses - that Council 
had approved extensions of tenancy on the grounds of hardship to 
tenants in three suites in this dwelling. The extensions expire 
on August 3, 1979, January 18, 1980 and April 15, 1980. 

MOVED by Aid. Rankin, 

THAT the owner of 1864 West 17th Avenue be advised that on 
expiry date of the hardship extensions on suites in her dwelling, 
approved by Council at various times, the units in question are 
required to be removed and that Council will not consider any 
requests for extension of use of these suites. 

- CARRIED UNANIMOUSLY 


2 . Rory ' s Towing Ltd . and 
Westburn Services Ltd. 

Council (In Camera) on April 10, 1979, having considered a 
report from the Director of Legal Services on a recent incident 
respecting Rory's Towing, which was reported on by City Inspectors, 
alleged that a large number of citizens ' vehicles were removed 
from Miller's parking lot on Davie Street without adequate tow-away 
authority and resolved: 

"THAT Mr. Rory Washtock be requested to appear before 
Council to show cause why his business licenses in the 
names of Rory's Towing Ltd. and Westburn Services Ltd. 
should not be revoked. 

FURTHER THAT the business owner or the representative 
of Miller Electronics Ltd. involved in the incident be 
invited to appear before Council to give evidence to the 
circumstances described above. 

FURTHER THAT the City Clerk arrange a suitable date for 
this hearing." 

Council on May 1, 1979, granted a request from Mr. A. Achtem 
that Council defer the show cause hearing to today's meeting to 
permit Mr. Washtock 's counsel, Mr. Roth, the opportunity to 
represent him. 


Cont'd 


Regular Council, May 15, 1979 
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DELEGATIONS (Cont'd) 

Rory's Towing Ltd. and 
Westburn Services Ltd. (Cont'd) 

Council noted a letter dated May 9, 1979, from Mr. Roth 
advising that he was unable to be present in Council this day as 
he has two trials booked for May 15th. He therefore requested 
that Council defer this show cause hearing to a more convenient 
date . 

Also before Council this day was a report from the City Manager 
dated May 14, 1979, in which the Director of Permits and Licenses 
reported as follows: 

"Mr. Washtock, owner of Rory's Towing Ltd. and Westburn Services 
Led. is to appear before Council on May 15, 1979 to show cause 
way the business license for a towing company, in the name of 
Rory's Towing Ltd., and the Venicle for hire Licenses, for operating 
tow trucks, in the names of Rory's Towing Ltd. (one truck) and 
Westburn Services Ltd. (two trucks) should not be revoked. 

On Friday, May 11, 1979, Mr. Wasntock voluntarily surrendered the 
business license issued in the name of Rory's Towing Ltd. The 
Venicle for hire license for one tow truck, issued in the name of 
Rory's Towing, was handed in on Monday, May 14, 1979. Mr. Washtock 
advises that tnis truck nas been sold. 

For the past two months, Mr. Washtock has been operating the other 
two tow trucks (licensed under Westburn Services Ltd.) on a broker 
basis for Tritow Systems Ltd. During this period of time, tnere 
have been no complaints received by this Department. The trucks 
have the name "Tritow" painted on the doors and resemble the other 
trucks (approximately 40) whicn also operate on a brokerage basis 
for Tritow Systems Ltd. 

Mr. Washtock wishes to retain tne two Vehicle for hire licenses 
in the name of Westburn Services Ltd., on the understanding that 
he will not be in business for himself but will act as a broker 
only and will be under the direct supervision and control of 
Tritow Systems Ltd., almost as if he were an employee. Tritow 
Systems Ltd. are agreeable to this arrangement and advise that 
these two trucks will not do any towing unless dispatched by 
cueir management." 

Mr. Ringma, agent of Miller Electronics Ltd., who operates the 
business on Davie Street, corroborated the statement made by 
City staff that a number of citizens' vehicles had been removed 
from Miller's parking lot on Davie Street without adequate tow-away 
authority. He also confirmed that he has the authority to authorize 
tow-aways from this lot. Mr. Ringma stated that Miller Electronics 
Ltd. has a contract with North West Security to issue tow-away 
notices on its behalf and not with Knight Security. 

Mr. Washtock addressed Council and stated he understood that 
his firm had authority to tow-away the cars in question. He 
also confirmed that he has been acting as a broker for Tritow 
Systems Ltd. for the last two months and is under the direct 
supervision and control of this firm. 


Cont'd 
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Board of Administration, January 15, 1971 (FINANCE - 5 

CONSIDERATION 

6 . Tag Days : 

International Association of Lions Clubs 

The Council, on May 12, 1970, approved a recommendation of 
the Standing Committee on General Purposes as follows: 

"THAT the Council of the City of Vancouver not approve any 
Tag Day in the City on public property with the exception 
of the Annual Tag Day held in support of the Poppy Fund and 

FURTHER RECOMMENDS that Council state it has no objections 
to Tag Days which are not held on public property and 

FURTHER RECOMMENDS that no action be taken on the requests 
for Tag Days from Nasaika Lodge and the United Nations 
Association . " 

At its meeting on August 4, 1970, Council also tabled the 
following motion until after January 1, 1971: 

"THAT the Lions Club of Vancouver be allowed to continue 
with its annual tag day for the purpose of raising money 
for senior citizens' housing." 

A further letter has been received from the Lions Clubs 
requesting that they be given a permit to conduct their tag days on 
Friday, May 7th, and Saturday, May 8th, 1971. 

The organization is also requesting to appear as a dele- 
gation on the matter. 

Your Board submits the foregoing tabled motion and request 
for a delegation for the consideration of Council. 

DELEGATION REQUEST - INTERNATIONAL ASSOCIATION OF LIONS CLUBS 


****** 

FOR ADOPTION SEE PAGE{S) 5. 5|f.. 


Regular Council, May 15, 1979 
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DELEGATIONS (Cont'd) 

Rory ' s Towing Ltd . and 
Westburn Services Ltd. (Cont'd) 


MOVED by Aid. Puil, 

THAT Council take no action at this time with respect to 
the show cause related to Rory's Towing Ltd. and Westburn Services 
Ltd. on the understanding that Mr. Washtock will not be in business for 
himself, but will act as a broker only and will be under the direct 
supervision and control of Tritow Systems Ltd. 

- CARRIED 

(Alderman Boyce and the Mayor opposed.) 


4. Southland Corporation (Canada) Limited 
7-Eleven Food Stores - Gasoline Service 
Station, 4064 Eraser Street 


Council on May 1, 1979, approved a request from the Southland 
Corporation (Canada) Limited to address Council when the City 
Manager's Report on its application to operate a self-service 
gasoline station under the 7-Eleven brand at 4064 Eraser Street, 
is before Council. 

Council had for consideration a City Manager's Report dated 
April 17, 1979, in which the Director of Planning reported on 
this application and outlined for Council's information the total 
number of service stations operating in Vancouver as of February 1, 
1979, the number of conventional stations and number of self-serve 
as well as the percentage of self-serve stations. In the report 
the Director of Planning recommended: 

"That the application by Southland Corporation (Canada) Ltd. 
to convert the Econo Gasoline Service Station at 4 064 Eraser 
Street to a self-serve station operating under the 7-Eleven 
brand name be held in abeyance for sixty (60) days pending: 

(a) a survey by the Department of Permits and Licenses 
of all licensed operating self-serve stations in 
the City by owner, operator and brand name; 

(b) a survey by the Department of Permits and Licenses 
of the 15 approved self-serve locations not now 
being utilized to determine which of these may or 
may not be reactivated; and 

(c) a consequent listing of options, with recommendations, 
regarding the allowable proportion of self-serve 
stations by owner, operator or brand name and for the 
City at large . " 

Mr. Cashin, Zone Manager, Western Canada, Southland Corporation, 
addressed Council and filed a brief in which he stated that his 
firm is requesting that the Econo Service Station at 4064 Eraser 
Street be permitted to operate as a self-serve gasoline and fast 
food store outlet under the brand name of 7-Eleven. The present 
operation at this site is primarily a gasoline pumping enterprise 
as it no longer offers full service to customers. The proposal 
is that under the 7-Eleven brand name this service station and 
food store would operate on a 24-hour day, 365 days a year basis. 
Mr. Cashin pointed out that his company's pxoposal 
would provide an additional five full-time jobs, a wide range of 
customer services, as well as removing a current eyesore- in the 
community and replacing it with an attractive, well-maintained 
retail outlet. Mr. Cashin circulated photographs showing the present 
operation on the site in question as well as a service station 


Cont'd 


Regular Council, May 15, 197 9 


11 


DELEGATIONS (Cont'd) 

Southland Corporation (Canada) Limited 
7-Eleven Food Stores - Gasoline Service 
Station, 4064 Eraser Street (Cont'd) 


which his company has developed in the Lower Mainland for 
comparison. 

MOVED by Aid. Puil, 

THAT the recommendations of the Director of Planning contained 
in this report be approved; and 

FURTHER THAT the Director of Planning be instructed to report 
back to the Transportation Committee, at which time representatives 
of the oil companies be invited to be present to discuss gasoline 
self-service retailing with the Committee. 

- CARRIED UNANIMOUSLY 

In response to an offer from Mr. Cashin to assist officials 
with the proposed survey the Mayor suggested he contact the Director 
of Planning in this matter. 


CIVIC RECOGNITION 

The Mayor recognized the following retiring civic employees, 
each of whom has had more than thirty years service with the 
City: 

Mr. John Andrew (Traffic Paint) 

Mr. Ralph Brandner (Health) 

Mr. John H. Denney (Revenue and Treasury) 

Mr. James H. Vance (Sanitation) 

The Mayor presented them with a certificate honouring their 

long service, following which he invited them to join Council for 

refreshments . 


* * * 

The Council recessed at 4:05 p.m., and following 
an 'In Camera' meeting in the Mayor's Office, 
reconvened in the Council Chamber at 5:00 p.m. 

* * * 


3. Balmoral Hotel - 
Show Cause 


Council on April 24, 1979, approved the following recommendation 
of the Community Services Committee: 

"THAT Messrs. M. Brogan and R. Ames, owners of the 
Balmoral Hotel at 159 East Hastings Street, be 
requested to appear before Council to show cause 
why their business license should not be suspended." 

Appearing before Council this day was Mr. Guinn, legal counsel 
for Mr. Ames, owner of the Balmoral Hotel. Mr. Guinn stated that 
he had only just returned to the City and therefore was unable 
to prepare a meaningful defence for his client. He requested 
Council to adjourn this show cause hearing for one month to permit 
him an opportunity to peruse all relevant material. 

MOVED by Aid. Bellamy, 

THAT the show cause hearing with respect to the Balmoral 
Hotel be deferred to the next meeting of Council. 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS 


A. MANAGER'S GENERAL REPORT 
MAY 11, 1979 


Works & Utilities Hatters 
(May 11, 1979) 

The Council considered this report which contains seven 
clauses identified as follows: 


Cl. 1: Continuance of Lane Lighting Program 
CI. 2: Report on Lane Lighting Project 

Deferred at the February 8, 1979 

Court of Revision 
Cl. 3: Freight Elevator in Lane at Rear of 

Golden Crown Restaurant - 124 West 

Hastings Street 
Cl. 4: Local Improvements on the "Initiative 

Principle" 

Cl. 5: Tender No. 39-79-1 - Fire Apparatus 
Cl. 6: Tender No. Electrical 79-1 for Painting 

Steel Poles and Attachments 
Cl. 7: Stanley Park, West Side Sewage System 


Continuance of Lane Lighting 
Program 

(Clause 1) 


MOVED by Aid. Little, 

THAT the recommendation of the City Manager, as contained in 
this clause, be approved. 

- CARRIED 

(Aldermen Ford and Marzari opposed) 

Report on Lane Lighting Project 
Deferred at the February 8, 
1979 Court of Revision 
(Clause 2) 


MOVED by Aid. Boyce, 

THAT the recommendation of the City Manager, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 


Freight Elevator in Lane at 
Rear of Golden Crown Restaurant 
- 124 West Hastings Street 
(Clause 3) 


MOVED by Aid. Bellamy, 

THAT option B, as contained in this clause, be approved. 

- LOST 

(Aldermen Boyce, Ford, Harcourt, Little, Marzari, Puil, 
Rankin and the Mayor opposed) 

MOVED by Aid. Puil, 

THAT the recommendation of the City Manager, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 
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CITY MANAGER'S REPORTS (Cont'd) 

Works & Utilities Matters 
(May 11, 1979) (cont'd) 


Local Improvements on the 
"Initiative Principle" 
(Clause 4) 


MOVED by Aid. Rankin, 

THAT the recommendation of the City Manager, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 

Clauses 5 and 6 

MOVED by Aid. Puil, 

THAT the recommendations of the City Manager, as contained in 
clauses 5 and 6 of this report, be approved. 

- CARRIED UNANIMOUSLY 


Stanley Park, West Side 

Sewage System 

(Clause 7) 


MOVED by Aid. Puil, 

THAT the recommendations of the City Manager, as contained in 
this clause, be approved. 

- CARRIED 

(Alderman Ford opposed) 


Building and Planning Matters 
(May 11, 1979) 

The Council considered this report which contains six clauses 
identified as follows: 

CI. 1: Kensington N.I. P. - Selkirk 

School Annex Playground 
Cl. 2: Exterior Alterations to the 

Sylvia Hotel, 1154 Gilford 
Cl. 3: Liquor Permit Application 

D.P.A. No. 82724 
Cl. 4: Kiwassa N.I. P. - Kiwassa 

Neighbourhood House Replacement 
Cl. 5: Kensington N.I. P. - 

Kensington Park Improvement 
Cl. 6: Grandview-Woodland N.I. P.: 

Co-op Housing Consultants 


Clauses 1 and 2 

MOVED by Aid. Puil, 

THAT the recommendations of the City Manager, as contained in 
clauses 1 and 2 of this report, be approved. 

- CARRIED UNANIMOUSLY 
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CITY MANAGER'S REPORTS (Cont'd) 

Building and Planning Matters 
(May 11, 1979) (cont'd) 


Liquor Permit Application 
D.P.A. No. 82724 
(Clause 3) 


MOVED by Aid. Har court, 

THAT the Director of Planning be advised that Council has no 
objection to the issuance of Development Permit Application No. 
82724 approving the use of a portion of the existing marina at 
1000 Taylor Street for an "F" Marine Public House. 

- CARRIED 

(Alderman Little opposed) 

Kiwassa N.I. P. - Kiwassa 
Neighbourhood House Replacement 
(Clause 4) 


MOVED by Aid. Little, 

THAT the recommendation of the City Manager, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 


Clauses 5 and 6 

MOVED by Aid. Marzari, 

THAT the recommendations of the City Manager, as contained in 
clauses 5 and 6 of this report, be approved. 

- CARRIED UNANIMOUSLY 


Licenses and Claims Matters 
(May 11, 1979) 


The Council considered this report which contains two clauses 
identified as follows: 

CI. 1: Sunday Public Games & Sports 

By-law No. 3711 
CI. 2: Penthouse Cabaret 

Sunday Public Games & Sports 
By-law No. 3711 
(Clause 1) 


MOVED by Aid. Marzari, 

THAT the recommendation of the City Manager, as contained in 
this clause, be approved and, therefore, the request of the 
Hon. A.E. Branca to amend the Sunday Public Games and Sports By-law 
No. 3711 to include arcades be refused. 

- CARRIED UNANIMOUSLY 

Penthouse Cabaret 
(Clause 2) 


MOVED by Aid. Little, 

THAT this clause be received for information. 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S REPORTS (Cont'd) 

Finance Matters 
(May 11, 1979) 

The Council considered this report which contains six clauses 
identified as follows: 


CI. 1: Investment Matters (Various Funds) 

March 1979 
CI. 2: 1979 Basic Capital Budgets - 

Clarification and Correction 
CI. 3: Police Digital Communications System 
CI. 4: City of Vancouver Debenture Issues 1979 
CI. 5: Heating Costs, 517 Hamilton Street 
CI. 6: Homeowner Grants for Co-operatives 


Clauses 1, 2 and 5 

MOVED by Aid. Puil, 

THAT the recommendations of the City Manager, as contained in 
clauses 1, 2 and 5 of this report, be approved. 

- CARRIED UNANIMOUSLY 


Police Digital Communications 

System 

(Clause 3) 


During consideration of this clause. Deputy Chief Stewart 
answered questions from Council on this matter. 

MOVED by Aid. Puil, 

THAT this clause in the City Manager's report be received for 
information . 

- CARRIED UNANIMOUSLY 

City of Vancouver Debenture 
Issues 1979 

(Clause 4) 


MOVED by Aid. Little, 

THAT the recommendations of the City Manager, as contained in 
this clause, be approved after amending recommendation B to read 
as follows: 

'THAT the Director of Finance be empowered to act to 
instruct the fiscal agents to proceed, after consulta- 
tion with the committee comprised of the Mayor , the 
City Manager and the Chairman of the Finance and 
Administration Committee or if the other two are not 
available, the Mayor. This would commit Council to 
passing the appropriate borrowing By-law (prepared 
by the Director of Legal Services) shortly thereafter. ' 

- CARRIED UNANIMOUSLY 


Underlining denotes amendment 
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CITY MANAGER'S REPORTS (Cont'd) 

Finance Matters 

(May 11, 1979) (cont'd) 


Homeowner Grants for 
Co-operatives 
(Clause 6) 


During consideration of this clause Council noted a request 
from the Columbia Housing Advisory Association to address Council 
when it is considering this matter. 

A representative of the Association stated that its members 
are requesting assurance from Council that Co-operatives are now 
eligible for the annual homeowner's grant. 

The Mayor advised that until such time as the Provincial 
Government passes the relevant legislation. Council is unable to 
give this assurance. 

MOVED by Aid. Harcourt, 

THAT the recommendation of the City Manager, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt, 

THAT the City seek from the Provincial Government an undertaking 
that the legislation will be amended retroactively to make Co-operatives 
eligible for the homeowners grant and upon receipt of this undertaking 
Council instruct its officials to accept applications from Co-operatives 
for the homeowner's grant. 


- CARRIED UNANIMOUSLY 
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* * * 

The Council recessed at approximately 6:00 p.m. to 
reconvene in the Council Chamber at approximately 
7:30 p.m. with the same members present. 

* * * 

DELEGATIONS (Cont'd) 

5 . Community Services Grant Appeals 

Council on March 6, and April 3, 1979, approved a number of 
grants to community services organizations. These grants are 
subject to appeal from the organizations and accordingly Council 
heard representations from the following organizations appealing 
Council's decision on their grants: 

Gastown Alano Club 

Mr. L. Despirt addressed Council on behalf of the Gastown 
Alano Club and requested that Council reconsider its decision to 
not approve a grant to this organization. He reviewed the 
activities of the club and stated that the grant of $35,858 
requested was to cover salary and fringe benefits for the 
co-ordinator and three staff members, as well as to cover some 
operating costs for the year 1979. 

MOVED by Aid. Rankin, 

THAT Council approve a grant of $10,000 to the Gastown 
Alano Club, the source of funds to be Contingency Reserve. 

- LOST 

NOT HAVING RECEIVED 
THE REQUIRED MAJORITY 

(Aldermen Bellamy, Boyce, ^^^pi^^, Little, Puil 
A'Afi./ fixjLt jz$|5j5jz5^j^(2//and the Mayor opposed) ^ 


Red Door Rental Aid 

Council had previously approved a grant to the Red Door 
Rental Aid of $26,000, subject to the conditions set down by the 
Director of Social Planning. 

Ms. Atiba Gordon addressed Council and requested that Council 
approve an additional grant to the Red Door of $17,000. This 
would bring the total amount of the grant to $43,508, the amount 
recommended by Social Planning. Ms. Gordon circulated a brief 
which contained the following: 

1) Revised Projected Expenditures and Budget 
Request, 1979-80. 

2) Staffing Requirements and Auxiliary Volunteers. 

3) Clientele - Target Population and Housing Needs. 

4) Relocation Functions and Performances. 

In addition, she reviewed the activities of the Red Door 
Rental Aid for Council's information. 

The following addressed Council in support of the request of 
the Red Door Rental Aid for additional funds: 

Gil Evans, Greater Vancouver Information and 
Referral Service; 

Nathan Edelson, Little Mountain Neighbourhood 
House Society; 


Cent 'd 
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DELEGATIONS (Cont'd) 
Red Door Rental Aid (Cont'd) 


Ms. Mercy Robinson, Native Counselling and Referral 
Drop-In Centre; 

Mr . D . Goodman ; 

Mr. Pallard, Pallard Construction. 


MOVED by Aid. Rankin, 

THAT Council approve an additional grant of $17,508 to the 
Red Door Rental Aid Society, the source of funds being Contingency 
Reserve . 

- LOST 

NOT HAVING RECEIVED 
THE REQUIRED MAJORITY 

(Aldermen Bellamy, Boyce and Puil opposed.) 


MOVED by Aid. Harcourt, 

THAT Council approve an additional grant of $10,000 to the 
Red Door Rental Aid Society, the source of funds being Contingency 
Reserve . 

- LOST 

NOT HAVING RECEIVED 
THE REQUIRED MAJORITY 

(Aldermen Bellamy, Boyce and Puil opposed.) 

No further action was taken. 


6. Cultural Grant - 
Appeals 

Council on March 6, 1979, approved a number of cultural 
grants to various organizations. These cases are subject to appeal 
and accordingly, representatives of the following organizations 
addressed Council to appeal Council's decision on their grants: 

Mr. Bill Millerd, Arts Club Theatre, addressed Council and 
circulated an information brochure on the activities of the club. 
Mr. Millerd stated that although Council had approved a grant of 
$11,500 to the Arts Club, the Theatre was requesting an additional 
grant of $3,500 to bring the total grant up to the amount requested 
by the organization. 

After hearing the representative. Council took no action on 
the request for additional funds. 


Ms. M. Collins, Ballet Canada, appealed Council's decision 
to not grant this organization any monies for 1979. She stated 
the organization had revised their original grant request and 
were now requesting a grant of $1,500 from Council rather than 
the $5,000 originally requested. This grant, if approved, would 
be used towards the rental of the Queen Elizabeth and Playhouse 
Theatres as noted by the organization. 


Cont'd 
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DELEGATIONS (Cont'd) 

Cultural Grant - 
Appeals (Cont'd) 


MOVED by Aid. Boyce, 

THAT Council approve a grant to Ballet Canada equivalent to 
the rental of the Queen Elizabeth Playhouse for two performances. 

- LOST 

NOT HAVING RECEIVED 
THE REQUIRED MAJORITY 

(Aldermen Little and Puil opposed.) 


Ms. Fran Bronfman, Mountain Dance Theatre, addressed Council 
and referred to a brief previously circulated in which the 
organization requested that Council approve an additional grant 
of $1,000 to the organization. This would bring the total grant 
to the organization for 1979 to $2,100, the amount recommended 
by Social Planning. Ms. Bronfman circulated, for Council's 
information, a copy of Mountain Dance Theatre's statement of 
revenue and expenses for fifteen months, ended August 31, 1978. 

MOVED by Aid. Marzari, 

THAT Council approve an additional grant to the Mountain 
Dance Theatre of $1,000, the source of funds being the 
Cultural Grants Budget. 

- CARRIED BY THE 
REQUIRED MAJORITY 

(Alderman Puil opposed.) 


Mr. E. Dobie, New Play Centre, addressed Council and 
referred to a brief previously circulated. The organization 
acknowledged Council's grant of $3,000, which was previously 
approved. However, Mr. Dobie, on behalf of the New Play Centre, 
requested that Council approve an additional $1,120. This additional 
money is required to assist with the operating costs of this 
resource . 

Mr. E. Fladell, Social Planner, spoke in support of the 
request of the New Play Centre for an additional grant. 

MOVED by Aid. Boyce, 

THAT an additional grant to the New Play Centre of $1,120 
be approved by Council, the source of funds being the Cultural 
Grants Budget. 

- LOST 

NOT HAVING RECEIVED 
THE REQUIRED MAJORITY 

(Aldermen Little and Puil opposed.) 

Moved by Aid. Boyce, 

THAT an additional grant to the New Play Centre of $500 
be approved by Council, the source of funds being the Cultural 
Grants Budget. 

- LOST 

NOT HAVING RECEIVED 
THE REQUIRED MAJORITY 

(Aldermen Little and Puil opposed.) 


Cont'd . 
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BOARD OF ADMINISTRATION 
PERSONNEL MATTERS 
SUPPLEMENTARY REPORT JANUARY 15, 1971 

RE COMME NDAT I ON 

1 . Temporary Auto Allowance - 
Fire Warden Inspectors 

The Fire Chief reports that two Fire Warden District 
Inspectors are without their normal transportation due to the 
transit strike and are using their private autos in their work. 

The Fire Chief requests Council approval to compensate 
Fire Wardens D. Salter and O. Eaton with a temporary auto allowance 
retroactive from January 4, 1971, until the transit system returns 
to normal operation. Mileage accumulated in their working districts 
and between City Hall and their districts will be recorded and auto 
allowance computed in full compliance with City regulations at 
11 cents per mile, to be paid at the termination of the transit 
strike. This mileage is estimated at a maximum of 500 miles per 
month for each Inspector . 

Funds will be provided for in the Fire Warden Auto Allowance 
in the 1971 Budget. 

Your Board RECOMMENDS approval of the Fire Chief's request. 

INFORMATION 

2 , Fire Fighters 

A letter has been received by the City Clerk, addressed to 
the Mayor and Members of Council, with respect to the granting of a 
day off (December 28, 1970) to certain employees of the City. Copies 
of this letter are circulated for information. 

The Director of Personnel Services reports as follows: 

"At the present time provisions of the Fire Fighters Agreement 
lay down that Fire Fighters shall, in lieu of 10 days statu- 
tory holidays, be entitled to 8 working shifts to be attached 
to their vacation in compensation for these holidays . This 
means that each man in the Fire Department in fact receives 
16 days which are attached to his normal vacation period. 

The Fire Chief advises that he cannot prepare a schedule which 
would give these extra shifts off during the next year, or in 
fact the next two years. The approximate cost of paying the 
Fire Fighters cash in lieu of time off would be $40,000." 

Your Board submits the foregoing for the information of 

Council. 


****** FOR ADOPTION SEE PAGE(5) 5.5.5.^ 
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DELEGATIONS (Cont'd) 

Cultural Grant - 
Appeals (Cont'd) 


Mrs. Nancy Atwood, Treasurer, Vancouver City Choristers, 
addressed Council and reviewed the budget contained in the brief 
previously circulated to Council. Mrs. Atwood reviewed the 
activities of the choir and, on behalf of the choir, thanked the 
City for the grant of $1,500, which was previously approved. 
Mrs. Atwood stated the choir was requesting the additional grant 

of $500 to assist them with their operating expenses for 1979. 

MOVED by Aid. Bellamy, 

THAT an additional grant to the Vancouver City Choristers 
of $1,500 be approved by Council, the source of funds being 
the Cultural Grants Budget. 

- LOST 

NOT HAVING RECEIVED 
THE REQUIRED MAJORITY 

(Aldermen Boyce, Harcourt, Little, Puil 
and the Mayor opposed.) 

MOVED by Aid. Rankin, 

THAT an additional grant to the Vancouver City Choristers 
of $500 be approved by Council, the source of funds being 
the Cultural Grants Budget. 

- CARRIED BY THE 
REQUIRED MAJORITY 

(Alderman Puil opposed.) 

* * * 

The City Clerk advised that there was no delegation present 
to speak to the grant appeal of the National Youth Orchestra of 
Canada. However, the Orchestra had requested that Council consider 
their brief on this matter which had been previously circulated 
and further reconsider its decision to not grant any monies to 
this Orchestra for 1979. 


MOVED by Aid. Little, 

THAT Council approve a grant to the National Youth Orchestra 
of $1,600, the source of funds being the Cultural Grants 
Budget. 

- LOST 

NOT HAVING RECEIVED 
THE REQUIRED MAJORITY 

(Aldermen Harcourt and Puil opposed.) 


MOVED by Aid. Boyce, 

THAT Council approve a grant to the National Youth Orchestra 
of $1,000, the source of funds being the Cultural Grants 
Budget. 

- LOST 

NOT HAVING RECEIVED 
THE REQUIRED MAJORITY 

(Aldermen Harcourt and Puil opposed.) 
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DELEGATIONS (Cont ' d ) 


7. Creation Community Centre Site: 

Commercial and Findlay City Lands 

Council on May 1, 1979, approved the request of Mr. M. Uzelac, 
legal adviser to the United Croats of Canada, King Tomislav Branch, 
to address Council on the sale of City-owned lands for a Croatian 
Community Centre site. 

Council had for consideration a City Manager's Report dated 
May 9, 1979, in which the City Manager recommended approval of 
the following recommendation of the Director of Planning: 

"That the sale of the City land to the United Croats of 
Canada be approved subject to the Group obtaining 
rezoning and a Development Permit, consolidation and 
other matters as noted by the City Engineer in this 
report. " 

The City Manager also recommended that the Supervisor of Properties 
also discuss the appropriate sale price and terms with the Society 
and report back to Council. 

Mr. Uzelac addressed Council and read from a brief previously 
circulated, in which he commented on the density, parking, staged 
transfer of the lands and the retail component proposed. The United 
Croats of Canada are requesting that these City-owned lands be 
made available to them at a per acre price of $100,000. 

Council noted that the proposed development would include a 
cultural centre, day care centre, housing for seniors and a 
restaurant and retail shops. In the opinion of civic officials 
the cultural and day care centre components of the development 
could qualify for a write-down on the market price. It was also 
noted that in accordance with Council's instructions of March 13, 
1979, the Croatian Society had obtained an independent appraisal 
and following subsequent discussions between representatives of 
the Society and the Properties Division, it was agreed that the 
market value of the site is $540,000. 

MOVED by Aid. Rankin, 

THAT the City make available the City-owned site at Commercial 
Drive and Findlay Street to the United Croats of Canada on the 
following basis: 

That portion of the site to be utilized for a community 
and day care centre (approximately 1 acre) be at a cost 
of $100,000; the remainder of the site (approximately 
3/4 acre) be made available for $150,000, with terms to 
be negotiated by the Supervisor of Properties. 

- (deferred) 

MOVED by Aid. Marzari, 

THAT the above motion be deferred to the next meeting of 
Council at which time the City Manager report on all lands sold 
or leased by the City to various organizations on the basis of 
a write-down and market value; 

FURTHER THAT the Mayor, City Manager and the Supervisor of 
Properties take into account the formula used by the City with 
respect to the sale price of City-owned lands for housing and 
further negotiate with the United Croats of Canada the sale 
price of the City-owned lands at Commercial and Findlay. 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S REPORTS (Cont'd) 


Property Matters 
(May 11, 1979) 

Request to Assign Two Leases - 

R.E. Porter Ltd. 

(Clause 1) 


MOVED by Aid. Puil, 

THAT the recoininendation of the City , Manager, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 


B. Manager's Report 
( May 4, 1979) 

Community Services Centre 
Development Program - 
Champlain Heights 

MOVED by Aid. Boyce, 

THAT the recommendation of the City Manager, as contained in 
this report dated May 4, 19 79, be approved. 

- CARRIED UNANIMOUSLY 


C. Manager's Report 
(May 4, 1979) 

Summary Report: Re zoning Application - 
Proposed Text Amendment to Arbutus Club 
CD-I By-law No. 4085 

MOVED by Aid. Har court, 

THAT the recommendation of the City Manager, as contained in 
this report dated May 4, 1979, be approved. 

- CARRIED UNANIMOUSLY 

D. Manager's Report 
(May 7, 1979) 

Orpheum Lobby Expansion 

When considering this report Council noted a letter dated 
April 12, 1979 from the Honourable Hugh A. Curtis, Provincial 
Secretary, advising that the Provincial Government has approved an 
unconditional grant in the amount of $400,000 towards the extension 
of The Orpheum theatre. In addition Mr. Curtis stated the Province 
will match any funds raised from the public for this purpose on a 
dollar for dollar basis, up to a maximum of $600,000. 


MOVED by Aid. Har court, 

THAT the recommendations of the City Manager, as contained in 
this report, be approved. 

- CARRIED 

(Aldermen Marzari and Rankin opposed) 
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CITY MANAGER'S REPORTS (Cont'd) 

E. Manager's Report 
(May 7, 1979) 

Local Improvements by "Petitions" 

MOVED by Aid. Bellamy, 

THAT the recommendations of the City Manager, as contained in 
this report, be approved. 

FURTHER THAT projects listed in Group 'B' of the schedule 
attached to the report and the amount of $238,000 required from 
1979 Supplementary Capital Budget to cover the City's share of 
petition for street and lane works listed in Group 'B' be referred 
to the Standing Committee on Finance and Administration for 
consideration . 

- LOST 

(Aldermen Boyce, Ford, Harcourt, Little, Puil, Rankin 
and the Mayor opposed) 

MOVED by Aid. Puil, 

THAT the recommendations of the City Manager, as contained 
in this report, be approved. 

FURTHER THAT Council approve the projects listed in Group 'B' 
of the schedules attached to the report and approve the allocation 
of $238,000 in 1979 Supplementary Capital Budget to cover the 
City's share of petition for street and lane works listed in 
Group ' B ' . 

- CARRIED 

(Aldermen Ford and Marzari opposed) 

MOVED by Aid. Ford, 

THAT the City Engineer be instructed to place a moratorium 
on lane paving projects by withholding petition forms. 

- LOST 

(Aldermen Bellamy, Boyce, Harcourt, Little, Puil, Rankin 
and the Mayor opposed) 


F. Manager's Report 
(May 14, 1979) 

Gastown Street Closure 

MOVED by Aid. Bellamy, 

THAT Council approve the request of the Gastown Historic Area 
Co-ordinating Committee Society to hold a Gastown Fiesta on 
May 20-21, 1979, from 10:00 a.m. to 10:00 p.m. each day, such 
approval to be subject to the following conditions: 

1. The applicant enter into an arrangement satisfactory to 
the Director of Legal Services indemnifying the City 
against all claims that may arise from the closure, 
such indemnity to be in the form of insurance in which 
the City of Vancouver is named insured. 

2. Any food concessions be approved by the Health Department. 


Cent' d. 
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CITY MANAGER'S REPORTS (Cont'd) 
Gastown Street Closure (cont'd) 


3. The costs of any street cleaning required over and 
above normal street cleaning be borne by the 
applicant. 

4. The costs of temporary traffic controls and the neces- 
sary police officers be borne by the applicant. 

5. All necessary permits be obtained prior to the event. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Little, 

THAT Council advise the Provincial Liquor Control and Licensing 
Branch that it does not agree to the sale of the alcoholic beverages 
on the street during the Gastown Fiesta except where such sales are 
permitted under present licensing regulations. 

- CARRIED 

(Aldermen Boyce and Puil opposed) 


STANDING COMMITTEE REPORTS 

I. Report of Standing Committee 
on Community Services 
(April 26 , 1979) 

The Council considered this report which contains three clauses 
identified as follows: 

Cl. 1: Progress on Care Facility - 

Champlain Heights 
Cl. 2: Development Permits for Holding 

Bars - Progress Report 
Cl. 3: Grant Request - Dial-a-Dietitian 

Service 

Clauses 1 and 2 

MOVED by Aid. Rankin, 

THAT the recommendations of the Committee as contained in Clauses 
1 and 2 of this report, be approved. 

- CARRIED UNANIMOUSLY 

Grant Request - Dial-a-Dietitian 
Service 

(Clause 3) 


MOVED by Aid. Rankin, 

THAT the recommendations of the Committee, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 
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II. Report of Standing Committee 
on Planning and Development 
(April 26, 1979) 

The Council considered this report which contains three clauses 
identified as follows: 

CI. 1: Monthly Status Report on 

Rezoning Applications 
CI. 2: Shaughnessy Hospital: 

Rezoning Policy Area 
Cl. 3: Liaison Aldermen 


Clauses 1 and 3 

KO\TD by Aid. Harcourt, 

THAT the recommendations of the Committee, as contained in 
clauses 1 and 3 of this report, be approved. 

- CARRIED UNANIMOUSLY 

Shaughnessy Hospital: 
Rezoning Policy Area 
(Clause 2) 


During consideration of this clause Council noted a letter 
dated May 14, 1979, from Mr. J.R. Smith on behalf of the residents 
in the South Cambie area. Mr. Smith requested that Council re- 
affirm the following recommendations of the Standing Committee on 
Planning and Development approved by Council on February 20, 1979: 

A. THAT existing single-family residential development be 
maintained. 

B. THAT the Director of Planning be instructed not to con- 
sider any rezoning applications from RS-1. 

C. THAT the Director of Planning be instructed to develop 

a policy noting that future development of the Shaughnessy 
Hospital site should conform totally to the existing 
CD-I by-law. 

D. THAT the Director of Planning report back on appropriate 
boundaries relating to Recommendation B. 

Alderman Harcourt , speaking to Mr. Smith's letter and the 
Committee's report, indicated that recommendation A of the Committee 
complies with the Committee's recommendation D which was approved 
by Council on February 20, 1979. 

MOVED by Aid. Harcourt, 

THAT Council approve the recommendations of the Committee, 
as contained in this clause; 

FURTHER THAT Council reiterate recommendations A, B and C of the 
Standing Committee on Planning and Development approved by Council 
on February 20, 1979. 


- CARRIED UNANIMOUSLY 
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STANDING COMMITTEE REPORTS (Cont'd) 

III. Report of Standing Committee 
on Transportation 
(April 26, 1979) 

The Council considered this report which contains three clauses 
identified as follows: 

CI. 1: King Edward Avenue and Blenheim Street 
CI. 2: Bus Stop Spacing on MacDonald Street - 

4th Avenue to Broadway 
CI. 3: Bus Stops Near Hudson Street 

at Marine Drive 

Clauses 1-3 inclusive 

MOVED by Aid. Bellamy, 

THAT the recommendations of the Committee, as contained in 
clauses 1, 2 and 3 of this report, be approved. 

- CARRIED UNANIMOUSLY 


IV. Report of Standing Committee 
on Finance and Administration 
(April 26, 1979) 

The Council considered this report which contains five clauses 
identified as follows: 


CI. 

1: 

B.C. Table Tennis Association - 



Grant Request 

CI. 

2: 

Brockton Point Cricket Club - 



Grant Request 

CI. 

3: 

SKAL Club of Vancouver 

CI. 

4: 

Sprinkler Plan Checking 

CI. 

5: 

Provincial Government's Recreational 


Facilities Assistance Program (REFAP) - 
Capital Grant Applications 1979 

Clauses 1-5 inclusive 

MOVED by Aid. Puil, 

THAT the recommendations of the Committee as contained in 
clauses 1, 2, 3 and 4 be approved and clause 5 be received for 
information. 

- CARRIED UNANIMOUSLY 


V • Joint Report of Standing Committees 
on Transportation and Planning 
and Development 
(May 3, 1979) 

Review of Parking Requirements 
for the Downtown District 
(Clause 1) 


MOVED by Aid. Harcourt, 

THAT the recommendations of the Joint Committee, as contained 
in this clause, be approved. 


- CARRIED UNANIMOUSLY 
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STANDING COMMITTEE REPORTS (Cont'd) 


VI. Report of Standing Committee 
on Community Services 
(May 3, 1979) 

The Council considered this report which contains six clauses 
identified as follows: 

Cl. 1: Status Report on the Fire By-law 

Upgrading Program - Hotel Vancouver 

Cl. 2: Carleton Hotel, 314 Cambie Street 

Cl. 3: Vancouver Indian Centre 

Cl . 4: Coalition for Improved Daycare Services 

Cl. 5: West Health Unit - Space Requirements 

Cl. 6: Family and Juvenile Court 

Clauses 1,2 /t and 6 

MOVED by Aid. Rankin, 

THAT the recommendations of the Committee, as contained in 
clauses 1,2/1 and 6 of this report, be approved. 

- CARRIED UNANIMOUSLY 


Vancouver Indian Centre 
(Clause 3) 


When considering this clause Council heard from the Director of 
the Indian Centre who reported that two weeks ago representatives 
of the Centre had met with the local Member of Parliament and 
23 businessmen in the area immediately adjacent to the proposed 
Indian Centre site. None of the businessmen present at the meeting 
had any opposition to the proposed centre. In fact, they were 
supportive of the proposal. 

MOVED by Aid. Rankin, 

THAT the recommendations of the Committee, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 


West Health Unit - 
Space Requirements 
(Clause 5) 


During consideration of this clause Council noted a report 
from the City Manager dated May 10, 1979, in which he reported that 
the Supervisor of Properties has allocated two suitable premises, 
both about two blocks south of the Kerrisdale Health Unit. 

MOVED by Aid. Rankin, 

THAT the recommendations of the Committee, as contained in 
this clause, be approved after deleting the words "providing 
additional space for" from recommendation C. 

- CARRIED UNANIMOUSLY 
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Community Services (Cont'd) 

West Health Unit - Space Requirements 
(Clause 5) (cont'd) 


MOVED by Aid. Rankin, 

(A) THAT Council authorize the Supervisor of Properties to 
enter into a lease for the space available at 6007 
West Boulevard; 

(B) THAT 1979 costs be charged to Contingency Reserve; 

(C) THAT Council authorize expenditures of up to $60,000 
for partitions and other work required. These costs 
to be charged to 1979 Supplementary Capital Budget. 

(D) THAT both Budgets be reimbursed the above costs when 
Provincial Government contributions are received. 


- CARRIED 

(Alderman Puil opposed) 


VII. Report of Standing Committee 
on Planning and Development 
(May 3, 1979) 

The Council considered this report which contains five clauses 
identified as follows: 

CI. 1: Sites C and D - Strathcona 

Cl. 2: Relocation of Kanish Floating Homes 

Cl. 3: Granville Island Developments - 

Status Report 
Cl. 4: Proposed Strata Title Development of: 

(a) Northeast corner of Burrard 
Street and Pacific Street; 

(b) 460 East 15th Avenue 

Cl. 5: Strata Title Conversion Regulations 
and Long-term Leases 

Clauses 1, 3, 4 and 5 

MOVED by Aid. Har court, 

THAT the recommendations of the Committee as contained in 
clauses 1, 3 and 4 of this report be approved and clause 5 be 
received for information. 

- CARRIED UNANIMOUSLY 

Relocation of Kanish 
Floating Homes 
(Clause 2) 


MOVED by Aid. Har court, 

THAT recommendation 'A' of the Committee be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Har court, 

THAT recommendation 'B' of the Committee be approved. 

- CARRIED 

(Aldermen Boyce, Little, Rankin and the Mayor opposed) 
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VIII. Report of Standing Coiranittee 
on Transportation 
(May 3, 1979) 

The Council considered this report which contains three clauses 
identified as follows: 

CI. 1: Parking Rates for City-owned 

Parking Facilities 
CI. 2: Pacific Centre Garage 
CI. 3: Annual Traffic Signal Program 

Clauses 1-3 inclusive 

MOVED by Aid. Rankin, . . 

THAT the recommendations of the Committee, as contained in 
clauses 1, 2 and 3 of this report, be approved. 

- CARRIED UNANIMOUSLY 


IX. Report of Standing Committee 
on Finance and Administration 
(May 3, 1979) 

The Council considered this report which contains five clauses 
identified as follows: 


CI. 1: Canadian Society for Eighteenth 

Century Studies 
CI. 2: By-law Amendments (Various By-laws) 
CI. 3: City of Vancouver Financial 

Statements for 1978 
CI. 4: Festivals and Community Events 1979 
Cl. 5: Community Services Contribution Program 


Canadian Society for Eighteenth 
Century Studies 
(Clause 1) 


MOVED by Aid. Puil, 

THAT the recommendations of the Committee, as contained in 
this clause, be amended and then approved as follows: 

A. THAT no grant be approved for the Canadian Society 
for Eighteenth Century Studies. 

B. THAT the entire matter of funding cultural and other 
events in support of visitor activity be referred 

to the Council Committee on the Arts for study and 
advice . 

Underlining denotes amendment - CARRIED UNANIMOUSLY 

Clauses 2-5 inclusive 

MOVED by Aid. Puil, 

THAT clause 3 be received for information and the recommendations 
of the Committee as contained in clauses 2, 4 and 5 of this report 
be approved. 

- CARRIED UNANIMOUSLY 

RISE FROM THE COMMITTEE OF THE WHOLE 

MOVED by Aid. Puil, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Puil, 
SECONDED by Aid. Har court, 

THAT the report of the Committee of the Whole be adopted. 


- CARRIED UNANIMOUSLY 
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BOARD OP ADMINISTRATION 


PROPERTY MATTERS 
JANUARY 15. 1971 


PART I 
SUNDRIES 


RECOMMENDATIONS 


1. Musqueam Park Extension 

Demolition of Dwelling at 38II W. 1^9th Ave. 

The Supervisor of Property and Insurance reports as follows: 

"Lot S, Block k, D.L. 31i+ being 38II West i^9th Avenue, 
is a one storey frame dwelling, constructed in 1925. 
It was acquired by the City on May l[|.th, 1965 as authorized 
by Council November 2i4.th, 1961]., for the Musqueam Park 
Extension. 

The Park Board has now requested that the dwelling be 
vacated, by February 28th, 1971 and the building demolished 
to permit Park development. The tenant has advised that 
he can find other accommodation by that date. 

RECOMMENDED that the Supervisor of Property and Insurance 
be authorized to proceed with demolition of the above 
noted dwelling, when vacant." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 


2. Lease of City-owned Lot 

Sit: W/S Granville St., South of Pacific St. 

The Supervisor of Property and Insurance reports as follows: 

"Lot E, Block 122, D.L. 5i].l situated on the West side 
of Granville Street, South of Pacific Street, zoned 
CM-1, was acquired for the Granville Bridge and approaches 
and has since remained vacant. The property is presently 
reserved for possible future freeway requirements. 

M. & M. Enterprises Limited, owners of the adjoining 
property to the north have made application to lease 
the subject property for open storage purposes in 
connection with their garage business. The Director 
of Planning, following discussions with the Engineering 
Department, is prepared to recommend a five year lease 
with a one year cancellation clause subject to the 
applicant obtaining a Development Permit for use as a 
storage yard. 


Negotiations have now been completed and M. & M. Enter- 
prises Limited have agreed to a rental of $16.50 per 
month, plus an amount equal to taxes for a total of 
$74.. 76 per month based on 1970 assessed values. 
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BY-LAWS 


1. BY-LAW TO AMEND BY-LAW NO. 4444 

BEING A BY-LAW TO PROVIDE FOR THE 
ANNUAL INDEMNITY OF THE MAYOR AND 
THE ALLOWANCE PAYABLE TO THE DEPUTY 
MAYOR WHILE HOLDING OFFICE 


MOVED by Aid. Puil, 
SECONDED by Aid. Bellamy, 

THAT the By-law be introduced and read a first time. 

- CARRIED 

(Alderman Harcourt opposed) 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Puil, 
SECONDED by Aid. Bellamy, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED 

(Alderman Harcourt opposed) 

2. BY-LAW TO AMEND BY-LAW NO. 4445 

BEING A BY-LAW TO FIX THE AMOUNT TO 
BE PAID ANNUALLY TO THE ALDERMEN OF 
THE CITY 


MOVED by Aid. Puil, 
SECONDED by Aid. Bellamy, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Puil, 
SECONDED by Aid. Bellamy, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


3. BY-LAW TO AMEND BY-LAW NO. 4387 
BEING THE HEALTH BY-LAW 


MOVED by Aid. Rankin, 
SECONDED by Aid. Marzari, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Rankin, 
SECONDED by Aid. Marzari, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 


- CARRIED UNANIMOUSLY 
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MOTIONS 


A. Construction of Street Lighting 
on both sides of South East 
Marine Drive from Duff Street to 
Elliott Street 


MOVED by Aid. Little, 
SECONDED by Aid. Marzari, 

THAT WHEREAS the construction of street lighting on 
both sides of South East Marine Drive from Duff Street to 
Elliott Street (hereinafter called "the said project") was 
recommended by the Board of Administration on July 22, 1966, 
and approved by Council on July 28, 1966, as a local improve- 
ment to be paid in part by special assessment upon the real 
property to be benefited thereby; 

AND WHEREAS the said project was advanced as a local 
improvement on the initiative principle to a Court of Revision 
on September 12, 1966; 

AND WHEREAS on September 12, 1966, Council deemed 
that the said project would specially benefit the real property 
abutting the said project and undertook the said project; 

AND WHEREAS on February 27, 1970, it was recommended 
by the Board of Administration that relief be given under 
Section 6 7 of the Local Improvement Procedure By-law to the 
real property zoned (CD-I) Comprehensive Development under 
the Zoning and Development By-law abutting the said project 
which is vacant or being used for residential purposes until 
either an industrial development is approved or such real 
property is acquired by the City, such recommendation having 
been approved by Council on March 3, 1970; 

AND WHEREAS it has been determined that the following 
real property is entitled to such relief and the special annual 
assessments for the said project to be imposed on such real 
property for a period of ten years if it is used for industrial 
purposes are the amounts set forth opposite the same:- 

Annual Special 
Assessments for 

Description of Real Property Industrial Purposes 


Lot 

Sub. 

Block 

District Lot 


2 


38 

258 & 329 

$ 18.42 

4 


38 

258 & 329 

18. 41 

1 


39-41 

258 & 329 

18.42 

2 


39-41 

258 & 329 

18. 42 

3 


39-41 

258 & 329 

18.42 

4 


39-41 

258 & 329 

18. 41 

7 Amd. 


42-44 

258 & 329 

56.96 

1 

1 

70 

258 & 329 

32 .35 


AND WHEREAS it is deemed advisable that a resolution 
be passed annually by the Council giving the relief hereinafter 
granted to such of the said real property as qualifies therefor. 

BE IT THEREFORE RESOLVED that for the foregoing 
reasons the Council, by not less than two-thirds of all of its 
members, hereby deems and declares that the said real porperty 
would be unjustly affected by the imposition of a special annual 
assessment for the said project as if it were used for industrial 
purposes and that the special annual assessment for the said 
project be imposed on the said real property for the year 19 79 . 
as if it were used for residential purposes, that is to say:- 
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MOTIONS (Cont 


•d) 


Construction of Street Lighting 
on both sides of South East 
Marine Drive from Duff Street to 
Elliott Street (Cont'd) 


Description of Real Property 


Annual Special 
Assessments for 
Residential Purposes 


Lot 


Sub. 


Block 


District Lot 


2 
4 
1 
2 
3 
4 


38 
38 


39-41 
39-41 
39-41 
39-41 
42-44 
70 


258 & 329 
258 & 329 
258 & 329 
258 & 329 
258 & 329 
258 & 329 
258 & 329 
258 & 329 


$ 7. 75 


7. 75 
7. 75 
7. 75 
7. 75 
7. 75 
23.98 
13.62 


7 Amd. 
1 


1 


The Collector of Taxes is hereby directed to enter in the tax 
roll against the said real property the amount of the reduced 
special assessment for the year 1979 only. The difference in 
the special annual assessment that would have been imposed on 
the said real property if it were used for industrial purposes 
and the special annual assessment to be imposed pursuant to 
this resolution shall be provided out of the general f\inds of 
the City. 


B. Construction of Pavement and 
Sidewalks and Creation and 
Furnishing of Mini-Parks in 
the West End between Denman 
Street and Stanley Park 

MOVED by Aid. Little, 
SECONDED by Aid. Marzari, 


WHEREAS the construction of pavement and sidewalks 


and the creation and furnishing of mini-parks in certain areas 
of the West End of the City of Vancouver between Denman Street 
and Stanley Park was recommended by the Board of Administration 
on May 3, 19 74, and approved by Council on May 7, 19 74, as a 
Local Improvement Project (hereinafter called "the said project") 
to be paid in part by special assessment upon the real property 
to be benefitted thereby; 


AND WHEREAS the said project was advanced as a Local 


Improvement on the initiative principle to a Court of Revision 
on July 11, 19 74; 


AND WHEREAS on July 11, 19 74, Council deemed that 


the said project would especially benefit the real property 
abutting the said project and undertook the same subject to 
relief being given under Section 67 of Local Improvement 
Procedure By-law No. 3614; 


- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 


Cont'd 
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MOTIONS (Cont'd) 

Construction of Pavement and 
Sidewalks and Creation and 
Furnishing of Mini-Parks in 
the West End between Denman 
Street and Stanley Park (Con t'd) 

AND WHEREAS on July 11, 1974, City Council approved 
partial relief from special assessment for two properties - 

(a) Lot 2, West h, Block 69, District Lot 185, and 

(b) Lot 33, North h, Block 70, District Lot 185, 

because these properties are classified as "locked in". 

AND WHEREAS on April 22, 1975, city Council approved 
partial relief from special assessment for one property - 

(c) Lot 18, North h of West h and Lot 19, North % 
of East 12 feet. Block 71, District Lot 185, 

because the property is less than 5,400 square feet in area 
and is used solely for residential purposes by not more than 
two families; 

AND WHEREAS the special annual assessments for the 
said project imposed on the said lots for a period of fifteen 
(15) years if assessed as W.E.D. (West End District) properties 
would be : 

(a) $174.21, (b) $345.79 and (c) $237.56 respectively; 

AND WHEREAS the special annual assessment for the 
said project to be imposed on the said properties for a 
period of fifteen (15) years, if assessed in the manner 
approved by City Council as hereinbefore recited, would be : 

(a) $99.25, (b) $197.00 and (c) $135.35. 

BE IT THEREFORE RESOLVED that for the foregoing 
reasons, the Council, by not less than two-thirds of all its 
members, hereby deems and declares that the said lots would 
be unjustly affected by the imposition of a special annual 
assessment for the said project based on the formula used in 
the assessment of W.E.D. (West End District) properties and 
that the special annual assessments for the said project to 
be imposed on the said lots for the year 1979 shall therefore 
be : 
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MOTIONS (Cont'd) 

Construction of Pavement and 
Sidewalks and Creation and 
Furnishing of Mini-Parks in 
the West End between Denman 
Street and Stanley Park (Con t ' d ) 

Lot 2, West H, Block 69, District 

Lot 185 $ 99.25 

Lot 33, North h, Block 70, 

District Lot 185 197.00 

Lot 18, North h of West h and Lot 
19, North h of East 12 feet. 
Block 71, District Lot 185 135.35 

The Collector of Taxes is hereby directed to enter 
in the tax roll against the said lots the amount of the re- 
duced assessment for the year 1979 only. The difference in 
the special annual assessment that would have been imposed 
on the said lots if they had been assessed in the manner em- 
ployed for the assessment of W.E.D. (west End District) 
properties and the special annual assessment to be imposed 
pursuant to this resolution shall be provided out of the 
general funds of the City. 

- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 


C. Allocation of Land for Lane 
Purposes 

(North 10 feet of each: 
Lots 15, 16 and 17; 
East 37.5 feet of Lot 18; 
All of: Block 317, 

District Lot 526, 

Plan 590) 


MOVED by Aid. Marzari, 
SECONDED by Aid. Rankin, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver for lane purposes 

North 10 feet of each of: 
Lots 15, 16 and 17; 
East 37.5 feet of Lot 18; 
ALL OF: 
Block 317, 

District 526, Plan 590 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for Ian 
purposes and declared to form and to constitute portion of a lane. 


- CARRIED UNANIMOUSLY 
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MOTIONS (Cont'd) 


D. Allocation of Land for Lane 
Purposes 

(South 2 feet of Lot 19 
Block 5, District Lot 636, 
Plan 1902) 


MOVED by Aid. Marzari, 
SECONDED by Aid. Rankin, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver for lane purposes 

South 2 feet of 
Lot 19, Block 5 
District Lot 636 
Plan 1902 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for lane 
purposes and declared to form and to constitute portion of a lane. 

- CARRIED UNANIMOUSLY 


1. City Properties in Blocks 129 and 130 
Jericho/Locarno Area 

MOVED by Aid. Little, 
SECONDED by Aid. Rankin, 

THAT WHEREAS the City Council in 1978 decided to dispose 
by lease arrangement City properties in Blocks 129 and 130 in 
the Jericho/Locarno Area with the exception of the Easterly 4 
lots in Block 130; 

AND WHEREAS it is obvious, therefore, that Block 130 is a 
natural for inclusion as part of this Locarno Beach Park Area; 

AND WHEREAS two properties have now been leased as a result 
of Council decision thereby tying up these properties for 60 
year s ; 

AND WHEREAS to continue this policy would make it very 
difficult to acquire the leased interests in the meantime due 
to disruption costs; 

THEREFORE BE IT RESOLVED THAT City-owned lots in Block 130, 
legally described as Lot 17, Block 130, D.L. 540, Plan 229 and 
Lots E, F, G, Block 130, D.L. 540, Plan 17355, be withdrawn 
from the market effective immediately and that the leasing of 
these and the balance of the lots in this block be not proceeded 
with; 

FURTHER THAT as and when any privately-owned properties in 
Block 130 become available, the Supervisor of Properties so 
inform the Council forthwith for the Council's consideration of 
acquisition ; 

AND FURTHER THAT City-owned lots in Block 12 9 known as 
Lot 15, Block 129, D.L. 540, Plan 229 and Lots D and E, Block 129, 
D.L. 540, Plan 17355 also be withdrawn from the market. 

(Deferred) 

(For Council action see page 2) 
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MOTIONS (Cont'd) 


1. PNE - Parking and Traffic Control 

MOVED by Aid. Little, 
SECONDED by Aid. Bellamy, 

THAT WHEREAS the events which presently occur on the PNE 
grounds create considerable traffic and parking within the 
adjoining residential neighbourhoods; 

AND WHEREAS the present methods of controlling traffic and 
parking by means such as resident parking only zones may not be 
sufficiently satisfactory to the residents; 

NOW THEREFORE be it resolved that the City Engineer be 
requested to modify his 1979 work program in order to initiate 
a study on alternative methods for controlling parking and 
traffic within the residential areas adjoining the PNE from 
existing PNE events, for report back to City Council; it being 
understood the City Engineer will involve the various related 
authorities in this study. 

- (Notice) 

Notice was called on the above motion of Alderman Little 


ENQUIRIES AND OTHER MATTERS 

Attendance at F.C.M. Annual Meeting 

MOVED by Aid. Har court, 
SECONDED by Aid. Boyce, 

THAT the Mayor and six members of Council be authorized to 
attend the F.C.M. as official representatives of the City of 
Vancouver . 

- CARRIED 

(Aldermen Bellamy, Little and the Mayor opposed) 


Lighting in the Council Chamber 

Aid. Little referred to the new lighting fixtures in use 
on a trial basis in the Council Chamber this day and commented 
favourably on them. 

The City Manager indicated that one of the estimates received 
for the purchase and installation of this lighting was approximately 
$20,000, however. City staff would continue to locate similar 
equipment at a lesser cost. 

MOVED by Aid. Little, 
SECONDED by Aid. Boyce, 

THAT the City Manager report back to Council on the whole 
matter of lighting the Council Chamber for television. 

- CARRIED UNANIMOUSLY 


********* 

The Council adjourned at approximately 11:25 p.m. 

********* 


The foregoing are Minutes of the Regular Council 
Meeting of May 15, 1979, adopted by Cybifincil on 
May 29, 1979. 
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MANAGER'S REPORT 



DATE 


May 14. 1979 


TO: 


VANCOUVER CITY COUNCIL 


SUBJECT: Rory's Towing Ltd. and Westburn Services Ltd. 
j CLASSIFICATION: INFORMATION 


Tiie Director of Permits and Licenses reports as follows: 

"Mr. Washtock, owner of Rory's Towing Ltd. and Westburn Services 
Lea. is to appear before Council on May 15, 1979 to show cause 
Wiiy tne business license for a towing company, in the name of 
Rory's Towing Ltd., and the Venicle for hire Licenses, for operating 
tow trucks, in the names of Rory's Towing Ltd. (one truck) and 
Westburn Services Ltd. (two trucks) should not be revoked. 

On Friday, May 11, 1979, Mr. Washtock voluntarily surrendered the 
business license issued in the name of Rory's Towing Ltd. The 
Venicle for hire license for one tow truck, issued in the name of 
Kory's lowing, was handed in on Monday, May 14, 1979. Mr. Washtock 
advises that this truck nas been sold. 

i'or the past two months, Mr. Washtock has been operating the other 
two tow trucks (licensed under Westburn Services Ltd.) on a broker 
basis for Tritow Systems Ltd. During this period of time, there 
have been no complaints received by this Department. The trucks 
have the name "Tritow" painted on the doors and resemble the other 
trucks (approximately 40) whicn also operate on a brokerage basis 
. for Tritow Systems Ltd. 

Mr. Washtock wishes to retain tne two Vehicle for Hire licenses 
in the name of Westburn Services Ltd. , on the understanding that 
ne will not Joe in business for himself but will act as a broker 
only and will be under the direct supervision and control of 
Tritow Systems Ltd., almost as if ne were an employee. Tritow 
Systems Ltd. are agreeable to this arrangement and advise that 
tnese two trucks will not do any towing unless dispatcned by 
ciieir management." 

The City Manager submits the foregoing report of the Director of 
Permits and Licenses for INF01<MATI0N of Council in connection with 
tiie Show Cause nearing this day. 



MANAGER'S REPORT 08? 
DATE: April 17, 1979 

TO: Vancouver City Council 

SUBJECT: Southland Corporation (Canada) Ltd. 

7-Eleven Food Stores 
Gasoline Service Station 
4064 Eraser Street 

CLASSIFICATION: CONSIDERATION 


The Director of Planning reports as follows: 

'The City Clerk has received a letter from Mr. Fred Morris, 
Senior Real Estate Representative of Southland Corporation 
(Canada) Ltd. (see Appendix 1) requesting that the Econo 
Gasoline Service Station at 4064 Eraser Street (north-east 
corner of Eraser and King Edward) , be permitted to operate 
as a self-service gasoline station under the 7-Eleven 
brand . 


The last approved use of this station provides six pumps and 
three service bays. 

Southland Corporation has advised that although they 
presently do not operate any gasoline service stations under 
their own brand, they operate or will soon be operating the 
following four gasoline service stations as agents for the 
oil companies: 

- 495 West 41st at Cambie Street 
(conventional service for Econo) 


- 3304 Kingsway at Joyce Road 
(conventional service for Econo) 

- 2001 Kingsway at Victoria Drive 
(self-service for Imperial Oil) 

- 4894 Knight Street at 33rd Avenue 
(self-service for Chevron Canada Ltd.) 


Should the gasoline service station at 4064 Eraser Street 
be approved for self-service, it would result in the only 
7-Eleven brand, or 100%, being self-service, or three of 
the five (60%) gasoline stations being operated by 
Southlands Corporation (Canada) Ltd. being self -serve, 
both figures being in excess of City Council's limitation 
of 15% (Resolution of Council dated April 15, 1975). 

It should, however , be noted that the self -serve gasoline 
stations at 2001 Kingsway at Victoria Drive and 4^94 Knight 
Street at 33rd Avenue are listed in Schedule 'B' of the 
License By-law as approved self-serve gasoline stations and 
statistically listed under the oil companies, i.e. Imperial 
and Standard. 

The applicant states that their operations are of a 
convenience nature being open 24 hours per day, serving the 
needs of the neighbourhood after the majority of the 
conventional operations are closed. The use of one clerk 
to handle the convenience store and gasoline customers 
would make the operation of 24-hour gasoline sales possible. 
However, the provision of an attendant exclusively to pump 
gasoline would not be practical and would result in gasoline 
sales being limited to approximately 7:00 a.m. to 11:00 p.m. 


./2 
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Board of Administration, January 15, 1971 (PROPERTIES) . . 2 


Item No. 2 cont'd 

RECOMMENDED that Lot E, Block 122, D.L. 5i|l be leased 
to M. & M. Enterprises Limited, effective January 1, 
1971 > subject to the following: 

a) Term - a five year period with a one year 

cancellation clause. 

b) Rental - $16. 50 per month plus an amount 

equal to taxes. 

c) Use - open storage in connection with lessee's 

garage business operation. 

d) Lease subject to the Technical Planning Board 
approving a Development Permit. 

e) Agreement satisfactory to Corporation Counsel 
and Supervisor of Property and Insurance." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 


3* Acquisition for Replotting - Champlain Heights 

S/W corner of 58th Avenue and Boundary Road 

The Supervisor of Property and Insurance reports as follows: 

"Reference is made to Item 2, Property Matters May 8, 
1970j confirmed by Council on May 12, 1970> approving 
■the expropriation of Lot 26, Block 6 and N^g of Block 7j 
N.E.35, D.L. 335 situated on the Southwest Corner of 58th 
Avenue and Boundary Road, which is required for replotting 
purposes in connection with the expanded programme of 
development in the S.E. Sector, authorized by City Council 
on June 12, 1968. 

This property comprises a single lot, 33' x IO8.6' 
zoned R.S.I, which fronts on Boundary Road. However, 
said lot is overgrown with bush and lacks all other 
services. 

The City Solicitor has now advised that the owner, through 
her solicitor, has agreed to accept the sum of $6,000.00 
as of December 3I, 1970> inclusive of all considerations. 
This settlement price is considered to be realistic and 
is endorsed by the City Solicitor. 

RECOMMENDED that the Supervisor of Property and Insurance 
be authorized to acquire the above-described property 
for the sum of $6,000.00 on the foregoing basis, 
chargeable to Code #4906/261 - Property Purchases for 
Resale Account." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 
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The Director of Permits and Licenses has prepared the following 
table showing the status of active service stations on February 
1, 1979, as compared to April 1, 1975: 


April 1, 
1975 


Feb. 1, 

1979 


Increase/ 
Decrease 


Total No. of Service 
Stations 


318 


220 


-98 


No. of Conventional 
Stations 


244 


158 


-86 


No. of Self-serve 
Percent of Self-serve 


74 
23% 


62 
28% 


-12 
+ 5% 


It will be noted that although some self-serve stations have 
closed, the large number of conventional station closures has 
resulted in a 5% increase in the ratio of self-serve stations. 

There are 77 approved locations for self-serve stations listed 
in the License By-law, 15 of which are not presently being 
utilized, and the land or building is vacant. If these 15 
locations were reactivated for self-serve stations, the percent- 
age of self-serve stations would increase to 35%, which far 
exceeds the 15% ratio desired by Council. 

At present there are no detailed figures of the number nor per- 
centage of operating self-serve stations by individual companies. 

If this conversion is allowed, 4064 Fraser Street should be added 
to the list of permitted self-serve gasoline stations in Schedule 
'B' of the License By-law, regarding self-serve gasoline stations. 


RECOMMENDATION ; 

That the application by Southland Corporation (Canada) Ltd. to 
convert the Econo Gasoline Service Station at 4064 Fraser Street 
to a self-serve station operating under the 7-Eleven brand name 
be held in abeyance for sixty (60) days pending: 

(a) a survey by the Department of Permits and Licenses 
of all licensed operating self-serve stations in 
the City by owner, operator and brand name; 

(b) a survey by the Department of Permits and Licenses 
of the 15 approved self-serve locations not now 
being utilized to determine which of these may or 
may not be reactivated; and 

(c) a consequent listing of options, with recommendations, 
regarding the allowable proportion of self-serve 
stations by owner, operator or brand name and for the 
City at large." 
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The City Manager notes that the applicant claims that self-service is essential 
if he is to provide 24-hour gasoline service, and Council may agree that there 
is benefit to the City in additional 24-hour service locations. 

Consequently, the City Manager submits for Council's CONSIDERATION whether to: 

A) Approve the recommendations of the Director of Planning to 
defer a decision for 60 days pending suggested surveys, 

or B) Add 4064 Fraser Street to Schedule B permitting self-serve 

operation . ' 


FOR COUMCiL /iC... rAG:(S)..^^(feQ. 


MANAGER'S REPORT 


TO: Vancouver City Council 

SUBJECT: Croatian Community Centre Site: 
and Findlay City Lands 

CLASSIFICATION: CONSIDERATION 


The Director of Planning reports as follows: 


"I. PURPOSE 

This report outlines discussions between the Croatian Society 
and the City regarding the land value of the above city land 
and provides a preliminary assessment of the proposed 
development of a Croatian Cultural Centre on the 1.75 acre 
site . 

II. BACKGROUND 

On March 13, 1979 Council considered a report of the City 
Manager (App. A) , which noted that the United Croats of 
Canada, King Tomislav Branch, were interested in purchasing 
this city land, initially as a cultural centre to serve the 
whole community and including facilities for a Day-Care 
centre. They also propose as a second stage of development, 
senior citizens' housing and personal care facilities. 

In the report, the City Manager recommended: 

A. THAT Council approve in principle the sale of the City 
lands to the United Croats of Canada for a Cultural Centre 
and Senior Citizens' Housing. 

B. THAT Council direct staff to work out with the group the 
planning and engineering and financial details of the 
project, and the possibility of staging the transfer of 
the land. 

C. THAT Council affirm that financial negotiations on the price 
of the land be on the basis of one-third write down from 
market value if the project meets City guidelines for 
community facilities. 

Council approved recommendations 'A' and 'B' while item 'C 
was deferred for consideration in-camera later in the day. 

At that time Council heard a delegation from the Croatian group 
concerning their proposal for a Croatian Cultural Centre in 
the Cedar Cottage area. 

Reference was made to the organization's proposal to purchase 
the site south of 16th Avenue between Commercial and Findlay 
Streets, for a write-down cost of $180,000. 

The Supervisor of Properties estimated the market value of 
this site, as single family lots, at approximately $557,000. 
The officials referred to normal Council practice of providing 
one-third discount of market value if the project meets City 
guidelines for community facilities. 

The delegation proposed that no operating costs or piling 
costs would be requested of the City and felt that a more 
realistic value should be determined. 

On this basis Council resolved: 

THAT the organization obtain an independent appraisal of the 
property south of 16th Avenue between Commercial and Findlay 
Streets and discuss with City staff what portion of the site 
would comprise housing units; 

FURTHER THAT staff reassess the sale price of the land and 
report further to Council. 


DATE May 9, 1979 

Commercial 
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III. ANALYSIS OF PROPOSAL 

The Director of Planning believes that the Society's proposal 
is a commendable objective and one that would meet the 
expectations of the Cedar Cottage community. The City land 
at Commercial and Findlay is a strategic location because it 
is a gateway to the area and the proposed development would 
provide a focal point for the Cedar Cottage community. 

Regarding the suggested form of development, it is noted that 
the proposal is very preliminary, intended primarily to aid in 
the Society's presentation to Council. For this reason it is 
difficult to undertake an extensive analysis and to prejudge 
a proposal that has yet to be the subject of a rezoning 
application . 

However, the basic components and corresponding sizes based on 
plans submitted to date are as follows: 



Component 

Square Feet 

Percentage of 

1. 

Cultural Centre 

22,600 

30% 

2. 

Seniors Housing 

16,000 

21% 

3. 

Day-Care Centre 

2,184 

3% 

4. 

Restaurant 

2,900 

4% 

5. 

Retail Shops 

4,100 

5% 


TOTAL 

47,900 

63% 


Based on a site area of approximately 1.75 acres or 76,230 sq.ft. 
a total building area of 47,900 sq.ft. results in a Floor Space 
ratio of .62. The Director of Planning believes that a density 
of .60 which is the same as the surrounding single family area is 
the maximum that should be considered. The form of development, 
the parking requirements and vehicular access needs could be 
factors that suggest an even lower density. 

The Director of Planning is satisfied that the various components 
are appropriate for the development except for the proposed 
retail space. The Cedar Cottage area presently has superfluous 
commercial zoning and vacant retail space and on this basis, 
additional retail space is not warranted. Regarding the proposed 
restaurant, a small ethnic facility may be appropriate as an 
ancillary use. However, this component will require further 
consideration during the rezoning process. 

The question of how the proposed facilities are to be used is of 
concern. Recent parking problems related to the use of the 
Italian Cultural Centre by large gatherings point to the need 
to determine whether the Croatian Society is proposing to rent 
their facility for similar large attendance events. If this is 
the case, the parking and access aspects of the proposal will 
require careful scrutiny to avoid the emergence of problems 
similar to those presently experienced by the Italian Centre. 

The March 13, 19 79 Council resolution requested that the possibility 
of staging the transfer of land be investigated. The Director of 
Planning is opposed to a staged transfer because it would require 
a subdivision of an odd-shaped parcel. The site was assembled 
over a number of years for housing and should be reserved for 
comprehensive development. It is noted that the required rezoning 
will encompass the entire site and specify all allowable uses, 
i.e. Cultural Centre, Housing, Day-Care, etc. 

The actual development itself could be staged with Development 
Permits issued for the various components in accordance with the 
by-law. 
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IV. PROPERTY VALUATION 

The Supervisor of Properties advises that in accordance 
with Council's instructions of March 13, 1979, the Society 
obtained an independent appraisal and following subsequent 
discussions between representatives of the Society and 
Properties Division it was agreed that the market value of 
the site is $540,000.00. 

V. ENGINEERING COMMENTS 

'The City Engineer reports as follows: 

This block has an incomplete north/ south lane which dead-ends in the middle 
of the subject site. There must be a lane outlet provided. If the site is 
to be consolidated into one parcel the most appropriate location for this 
outlet would be along the south property line of Lot 4, Block G, as shown on 
the attached sketch. To ease the 90° lane corner a 10 foot x 10 foot corner 
cut-off should be required from Lot 4, (see alternative A) ,* however, if 
the owner is not willing to give up this cut-off a widened lane intersection, 
(see alternative 'B'), would be required. As Findlay Street is approximately 5 
feet above the grade of the property on the west side of the street (the subject 
site) retaining walls or sloping banks will be required to build up the grade 
of the lane to meet Findlay Street. Extra lane width will be required to build 
up this lane. The amount of extra width will depend on the method used to build 
up the grade. 

If Council approves this report and the lane alignment has been finalized it will 
be necessary for the City Engineer to report to Council closing the residual 
portion of lane to the south of the new lane connection to Findlay Street. One 
of the conditions for such closure would be the consolidation of the site and the 
dedication of the lane to Finlay Street. 

Prior to the site being conveyed a bulkhead agreement will be required as the 
site is below street grade and the grade of this proposed lane outlet. Arrange- 
ments must also be made for the relocation of utilities or rights-of-way to 
contain them. 

The individual lots and closed lane to be consolidated to form the site-;.' 
VI . CONCLUSIONS 

The development of a cultural centre by the Croatian Society 
on the Commercial and Findlay city land has the potential of 
being an asset to the City and a benefit to the residents of 
the Cedar Cottage area. 

The Society should be encouraged to make application for 
rezoning so that normal procedure can be undertaken to assess 
their proposal. 

VII . RECOMMENDATIONS 

The Director of Planning recommends: 

THAT the sale of the City land to the United Croats of 
Canada be approved subject to the Group obtaining rezoning 
and a Development Permit, consolidation 
and other matters as noted by the City Engineer. " 


The City Manager notes that if the retail stores were eliminated 
as suggested by the Director of Planning, then the built site 
area would be divided almost equally between: 

components that may qualify for 1/3 write-down 
(Cultural and Day-care Centre) , and 

components that should pay market value 
(Restaurant and housing) 


*Scc Appendix n 
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Since the market value of the site has been agreed to be $540,000, 
a 1/3 write-down of half the site would reduce this to $450,000. 

If the Society will not proceed with the Seniors' housing for some 
years and is unable to finance the whole site cost at this time, 
then Council might consider phasing the purchase payments 
accordingly. Discussions are needed on this point with the 
Society. 

The City Manager RECOMMENDS: 

A) approval of the recommendation of the Director 
of Planning. 

B) that t^e Supervisor of Properties discuss 

an appropriate sale price and terms with the Society, 
with report back to Council. 


FOR cou:2C!i ACTi::^ s:e page{S) 50—. 


^ Qn-iM i')J< '''' 



MANAGER'S REPORT 

DATE May 8, 19 79 

TO: Vancouver City Council 

SUBJECT: Detoxification Centre - Letter from Mt. Pleasant Neighbourhood 

Association 

CLASSIFICATION: INFORMATION 

The Director of Planning reports as follows: 

"A. PURPOSE 

On March 12, 19 79 a Development Permit was issued (s\±)ject to 
conditions) for a Provincial Detoxification Centre on a site 
leased from the City on the north side of Great Northern Way 
west of Prince Edward Street. 

Following a Public Information Meeting held April 11, 1979, the 
Mt. Pleasant Neighbourhood Association has written to Council 
requesting a one-month delay in issuing the Building Permit so 
that an alternative site with superior buffering from the 
neighbourhood can be investigated. 

A letter has also been received from the Mt. Pleasant N.I. P. 
Committee supporting a review of the site and requesting a planning 
program for the North Mt. Pleasant area. Copies of the letters 
and supporting material are attached as Appendix I. 

The purpose of this report is to comment on the letters received 
from the Mt. Pleasant Neighbourhood Association and the Mt. Pleasant 
N.I. P. Committee. 

B. BACKGROUND 

The City has been working with the Provincial Ministry of Health 
for over five years to build an alcohol detoxification centre. 
The Centre would provide humane treatment for people arrested by 
police for being intoxicated in a public place who are presently 
detained in the Drunk Tank of the City Jail. In future police 
would transport these people to the centre where they would be 
detained for up to 72 hours. Individuals would then be transported 
for release to an appropriate transit centre in Downtown Vancouver. 
The centre would not provide treatment and rehabilitation. 

As a measure of its support for the centre. Council in May 1974 
agreed to lease a parcel of city-owned land at 7th and Keith 
to the Province for one dollar a year. Plans were approved but 
due to funding restrictions, the project did not proceed. 

In 1977 the suitability of the site at 7th and Keith was questioned 
by citizens in the area and by a planning study of the China Creek 
area carried out by consultants for the Planning Department. It 
was noted that the site was within a residential area (zoned RM-3A 
for Multiple Dwellings) and was adjacent to a possible community 
college. On February 14, 1978, the Mt. Pleasant Citizens' N.I. P. 
Committee wrote to Council protesting the site and suggesting that 
'a location closer to the Downtown area and within an industrial 
or commercial area would be preferable.' 

The Planning Department then reviewed city-owned sites to find 
an alternative which would have less impact on the community. 
City-owned sites were given priority as they could be made ready 
for development more quickly and at less direct cost than other 
sites. 

Following this review, the present site on Great Northern Way was 
recommended and approved by Council on February 21, 19 78. 

Appendix II shows the site for which the development of the 
Detoxification Centre has been approved. 

C. CURRENT SITUATION 

The Provincial Government is ready to proceed with the construction 
of the Centre on the Great Northern Way site. The lease of the 
site has been agreed. 
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The Development Permit was approved on March 12, 1979 subject 
to several conditions. These are set out in Appendix III. 
Once the Development Permit is issued, the applicant would be 
free to apply for a Building Permit subject to the requirements 
of the Building By-law. 

D. DESCRIPTION OF PROPOSAL 

The site is vacant and was formerly used for the City's dog 
pound. The site is 2,557.5 (27,530 sq.ft.) and is zoned M-1 
(Heavy Industrial) , in a block which is mainly developed with 
one and two storey industrial and warehouse buildings. The 
site is separated from the Mt. Pleasant apartment area to the 
south by the 30.175 m (99 ft.) right-of-way of Great Northern 
Way, by M-1 (Light Industrial) zoning and by CD-I zoning 
permitting machinery storage. The closest apartment building 
is about 60 m (19 7 ft.) away from the site. 

2 

The approved development permit drawings show a 884.87 m (9,525 
sq.ft.) one storey building set back an average of 6.1 m (20 ft.) 
from Great Northern Way. Because of the steep slope down to 
the north, the height of the building would be about 1.8 m 
(5.9 ft.) above Great Northern Way. The roof would be the most 
visible feature of the development, and is proposed to include 
landscaping and skylights. 

Patients would be delivered via the rear lane to the north. One 
loading bay for supplies and six parking spaces for staff could 
be reached off Great Northern Way at the east end of the site. 

The Centre is planned for a maximum of 60 patients at a time, 
12 in the holding rooms and 48 in the acute care ward. Monthly 
intake is estimated at 1218 people. 

The total staff of 39 includes 25 security personnel. Maximum 
staff on site will be 12 for the day shift, 8 for the evening 
shift and 6 for the night shift. 

Detailed drawings of the proposal will be available when Council 
considers this report. 

E. DISCUSSION OF LETTERS AND BRIEF RECEIVED 

The Mt. Pleasant Neighbourhood Association makes three basic 
points in their letter and brief. 

1. The site for the Detoxification Centre on Great Northern Way 
is not adequately buffered from the residential area to the 
south. Alternative sites with superior buffering should be 
investigated in consultation with local residents. The 
issuance of the Building Permit should be delayed for a month 
while other sites are investigated. 

2. There has been inadequate consultation with the commiinity prior 
to a decision being made to approve the proposed Detoxification 
Centre . 

3. Mt. Pleasant needs planning assistance and funding for 
improvements, but is being neglected compared with other 
areas such as Fairview and Shaughnessy. 

The Mt. Pleasant N.I. P. Committee makes similar points with an 
emphasis on the need for a planning survey and program for the North 
Mt. Pleasant area. 

The Director of Planning would like to comment on each of the 
above points as follows: 
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1. Find another site 

The Director of Planning cannot agree to this suggestion for 
the following reasons: 

(a) The site is considered acceptable in terms of its impact 
on the nearby residential area. Possible adverse impacts 
are to be handled as follows: 

Appearance . Visually the building will have a low profile, 
and the roof will be attractively treated. A landscaped 
setback will be provided along Great Northern Way. 

Traffic. The movement of vehicles transporting the 
patients tc and from the Centre will occur via the lane 
to the north and is unlikely to be apparent from the 
residential area. The additional traffic generated in 
Great Northern Way by the loading bay and six staff 
parking spaces is not considered significant. The 
loading bay off Great Northern Way will be screened from 
the residential area by the slope of the site and by the 
building itself. 

However, following concerns voiced by some residents at the 
public meeting on 79.04.11, the architect is presently 
investigating providing access to the staff parking and 
loading bay from the lane to the north, instead of from 
Great Northern Way. This would have advantages from both 
a traffic and community point of view, if it can be 
achieved. 

Security . The Alcohol and Drug Commission has given 
assurances that patients will not be released in the 
vicinity of the Centre, but will be transported for release 
in the Downtown area. The building itself has been designed 
securely to detain patients receiving treatment. 

Noise. Noise associated with the arrival or departure of 
patients would be contained with the enclosed carport area. 
Interior noise will not be audible outside the building 
which is fully air-conditioned and double glazed. 

(b) It is unlikely that a more suitable site might be found 
without involving major extra costs for purchasing a 
privately-owned site, and substantial further delay. The 
Provincial Government has already invested considerable 
time and money to develop plans for this site. Further 
delay could lead to the project being abandoned. 

This site is much superior to the previous site at 7th 
and Keith which was in a residential area. 

There are no obvious better alternative sites which are 
available. It should be noted that Council selected the 
Great Northern Way site on February 21, 1978 after the 
Mt. Pleasant N.I. P. Committee had protested the 7th and 
Keith site and following a staff review of five alternative 
sites. The Mt. Pleasant N.I. P. Committee approved the site 
on Great Northern Way at their meeting on 78.02.28, minutes 
of which read as follows: 

' Detox Centre . The Committee was very pleased to 
hear that Council on February 21, 19 78 resolved to 
withdraw the offer to the Province of the 7th and 
Keith site for the detox centre, and instead offer 
the former dog pound site on the 300 Block Great 
Northern Way. ' 
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2 . Inadequate Consultation with the Conununity 

(a) Public notification was not required under the Zoning 
By-law. The Detoxification Centre was approved as a use 
required by a Public Authority subject to the special 
approval of the Director of Planning. Due to the Centre's 
location within a Heavy Industrial zone, and the care shown 
by the design to minimize impacts on the adjacent area, 
notification was not carried out. 

(b) The Mt. Pleasant Neighbourhood Association has been aware 
of the proposal to build a detoxification centre on this 
site since March 1978. 

(c) The area planner was not asked to comment on this development 


permit application because there is no planning program or 
special study for this part of the City. As a result the 
Director of Planning was not informed of discussions on a 
possible public meeting which had occurred between the 
area planner and local residents. 

It should be noted, however, that the information meeting 
on 79.04.11 discussed the design and operations of the 
centre with about 100 people, and that the architect is 
investigating some changes based on the comments made. 


3. Planning and Improvement Needs in North Mount Pleasant 

The Director of Planning agrees that North Mount Pleasant 
remains a priority area for planning and community improvemen 
This area has received no direct benefit from the N.I. P. 
program in the nearby Mt. Pleasant 'Triangle' area. 

Planning issues in this area include apartment redevelopment, 
through traffic, a possible community college, and inadequate 
recreation, community and engineering services. 

Improvement needs and priorities for this area should be 
reviewed when the City prepares applications for funding 
through the Community Services Contribution Program. 

F. CONCLUSIONS 

The Director of Planning appreciates some of the concerns of 
residents but with respect to the proposed Detoxification Centre 
feels that the site is suitable bearing in mind that the design 
and operating procedures proposed should resolve any potential 
adverse impacts. The investigation of alternative sites would 
involve extra costs for site acquisition and staff and lead to 
substantial delay and would not seem justifiable in view of 
the community need for this treatment centre and the marginal 
improvements in location that might result." 


The City Manager submits the foregoing report of the Director of 
Planning for the INFORMATION of Council. 
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L).. Sale and Development of Lands 

Redevelopment Project II, Area A-5 

The Supervisor of Property and Insurance reports as follows: 

"A number of industrially-zoned sites were sold in 
connection with the above project in the early part of 
1969. One of the conditions of sale which applies to 
all sales, in the Project is that 'purchasers will be 
required to enter into an agreement with the City of 
Vancouver to start development within eighteen months 
and to complete development vathin thirty-six months from 
the date of purchase.' 

Subsequently, on September 29th, 1970, Council approved 
a report of the Board of Administration (Property Matters) 
of September 25th, 1970, recommending that Purchasers 
of sites in Area A-5 of Redevelopment Project II, upon 
their written request, have the development clause of 
their respective agreements extended for a period of 
six months; all other conditions of sale to remain the 
same . 

The foregoing had been previously endorsed by the City 
Solicitor and by representatives of the three govern- 
ments at a meeting of the Redevelopment Co-ordinating 
Committee. 

One of the purchasers (Union Oil Company of Canada 
Limited) in addition to the parcel acquired from the 
City, has also acquired adjoining privately owned 
parcels and demolished the buildings thereon. Their 
intention is to develop a suitable complimentary venture 
in conjunction with their service station programme, 
but due to prevailing economic conditions have been 
unable to arrange for the companion venture. The 
company is now requesting a further extension of the 
development clause of their agreement with the City. 

This matter has been discussed with Central Mortgage 
and Housing Corporation representing the interests of 
the Senior Governments, who are in agreement that such 
a request is reasonable and that an extension for a 
further six months should be granted. 

This proposal has been endorsed by the City Solicitor. 
In view of the foregoing, it is 

RECOMMENDED that Union Oil Company of Canada Limited 
have the development clause of their agreement re- 
lating to the purchase of Lot 11, Sub A, Block 7> 
D.L. 182, extended for a further period of six months, 
expiring July 23, 1971 and January 23rd, 1973 respectively; 
all other conditions of sale to remain the same." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 
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WORKS & UTILITY MATTERS 


RECOMflENDATION 

1 . Continuance of Lane Lighting Program 
The Chief Constable and Citv Engineer report as follovrs: 

"The following replies to Council's request of February 20, 1979 for a report on 
the rationale for implementing the existing lane lighting program and the advisa- 
bility of its continuance. 

Background 

In 1973 when considering a specific request from the Downtown Residents Association 
for lighting in r,astov7n - skid road lanes to reduce the number of muggings, purse 
snatchings nnd thefts, it was considered appropriate to review and establish an 
overall policy for lane lighting. 

A report at that time indicated a need for lane lighting based on the following 
main points: 

1. Police department advice which indicated criminals used poorlv lighted lanes 
to attack and rob their victims, 

2. The difficulty of detecting and apprehending criminals in dark lanes, and 

3. Reports from other Cities which experienced excellent results in the detec- 
tion and deterrence of the above crimes in lanes through the installation 
of lane lighting. 

Council on August 28, 1973 approved the City Engineer's recommendation that 
lighting, over a seven vear period, be improved in lanes where there is a record 
of high criminal activltv. Of a total of 400 miles of lanes in Vancouver only 
approximately 70 miles qualified and were to have lane lighting. The 70 miles 
consisted of all (fiO miles) commercial, industrial and multiple-dwelling area 
Janes, and 10 miles of residential ]anes vrhere there is a special need for 
lighting, such as ndincent to schools, community centre or wliere the Police 
Department have a record of crime. A furtlier report was requested on lighting 
lanes under the local improvement procedure and on a procedure for setting 
priorities for lane lighting installations. 

On September 18, 1973 Council approved the City Engineer's report which outlined 
the application of the Local Improvement Procedure for lane lighting. Priority 
lanes were to be advanced on the initiative principle while non-priority lanes 
on the petition principle. Annually the Chief Constable was to submit a list of 
priority lanes to Council for approval before the local Improvement procedure was 
started. 

Progress 

To date, on the initiative principle, approximately 2100 lane lights have been 
installed in 44 miles of lane. Nearly all downtown and west end lanes, and most 
business lanes paralleling major streets in the remainder of the city have been 
lighted. In addition, approximately one mile of residential lanes have been 
lighted on a petition or a cash payment basis. Of 304 lane lighting local 
improvement projects initiated only 7 have been defeated while 8 others were 
cancelled by Council action. 

Chief Constable's Comments . 

The Chief Constable confirms that the basis, as outlined above, for establishing 
the program is still valid. The Police Department notes that in recent discuss- 
ions with the Granville Street Merchants' Association and the Dovmtown Eastside 
Residents' Association specific support was expressed for the lane lighting 
provided under this program. An annual list of highest priority lanes within the 
scope of the program will continue to he provided by the Police Department f r r 
Council consideration. 
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Complaints . 

Considering the number of lane llchts which have been installed, there have been 
few complaints. When residents obiected to the location of fixtures, the fixtures 
were relocated or a shield was installed to block the light in the offending 
direction. With the owners annual pavment less than $5.00 for residential 
property (50 ft. lot) and less than $8.00 for business property, there have 
been few objections to the cost. 

Continuance of the Program . 

Of the 60 miles of lanes in commercial, industrial and multiple dwelling areas 
which were recommended for priorltv treatment in the 1973 report, approximately 
16 miles remain to be lighted. These lanes primarily in industrial and multiple- 
j dwelling areas are located in Marnole, along the east end docks and around T'alse 
i Creek. The Police state that these lanes are an integral part of the high crime 
areas defined in the scope of the program and are not less significant in their 
requirement for lane lighting. 

Assuming approximately tv70 additional miles of residential lane are lighted by 
j petition, the following is a cost estimate for the completion of the program: 

I 


Lights installed to date 
Completion of Drogram. 

Funds for the City's share of the remainder of program are in the 1977-81 Capital 
Plan. Operating costs, at present rates, will amount to approximately $110,000 
per year upon completion of the program. 

Considering that residents have defeated only 2.3% of lane lighting projects 
initiated and few complaints have been received on installed lights, we conclude 
that the program of lighting prion' tv lanes has been well received. 

Accordingly it is recommended that the remaining portion of the program to install 
lighting In priority lanes as anproved bv Council August 28, 1973 be completed over 
the next two vears." 


Property 
Owner's Cost 

$350,000 

127,000 
$477,000 


City Cost 

$ 76,000 

28.000 
$104,000 


Total Cost 

$426,000 

155,000 
$581,000 


The City Manager RECOMMENDS that tlie foregoing recommendation of the Chief Constable 
and the City Engineer be approved. 


2. Report on Lane Lighting Project Deferred 
j at the February 8, 1979 Court of Revision 

I The Chief Constable and the City Engineer renort as follows: 

i 
I 

"At the February G, 1979 Court of Revision Item 92, a lighting proiect in the lane 
soutli of 4th Avenue between Burrard and Maple Streets (tr-ro blocks), was deferred 
pending a report on the rationale for installing lighting in this specific lane, 
i The Police Department recommended this lane be lighted because of the level of 
I criminal activity. For example, since Januarv 1, 1977 there have been 14 breaking 
and enterings (B & E's) in the commercial properties on the north side of this lane 
and 12 residential B & E's in the residential properties on the south side. In 
these statistics are 3 B & E's in the condominium at 1877 West 5th Avenue. 

i 

In view of the foregoing it is recommended that lighting In lane south of 4th /-venue 
from Burrard to Maple Streets (Item 92, Court of Revision 454) be installed." 

The City Manager REC0M'''ENDS that the foregoing report of the Chief Constable and 
Citv Engineer be approved. 
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3. Freight Elevator in Lane at Rear of Golden Crown Restaurant - 
124 West Hastings Street 

The City Engineer reports as follows: 

"At some time in 1977, a freight elevator was constructed without permission on the 
outside of the building, extending some three feet into the lane to the rear of the 
Golden Crown Restaurant at 124 West Hastings Street. Upon discovery, a letter was 
sent to the owners requesting removal of this hoist. The hoist has not yet been 
removed and an application has now been received from the Golden Crown Restaurant 
requesting permission to retain the hoist under an Encroachment Agreement. This 
type of application has always been refused. However, as the owner claims that the 
hoist is essential to his business and as approval could set a precedent. Council 
direction is requested. 

The purpose of this report is to review the City's policy regarding this type of 
encroachment and to recommend action on this specific application. 

The City's present policy that applications for lane encroachments including 
mechanical installations such as the above not be permitted was established on the 
basis of the following: 

1 . Preservation of Lane Allowance 

The standard lane allowance is 20 feet wide. This width is sufficient to 
permit loading and unloading activity while maintaining adequate clearance 
for the free movement of other vehicles. At present, utility poles 
represent the only permitted permanent infringement upon this allowance 
and in downtown lanes are sheathed in plate steel. If private encroachments 
are to be allowed, the available right-of-way would be reduced and the 
traffic flow would become restricted. 

2. Advisability of Use 

Mechanical apparatus of this type is considered to be an integral part of 
the building and should logically be contained within the building. If 
such an installation is allowed to encroach on a lane, as does the hoist in 
this application, it could be argued that requests for similar encroachments 
(e.g. for ventilation shafts, chimneys or linen chutes) should receive the 
same consideration. Such a precedent should be avoided. 

3 . Damage Potential and Liability Claims 

Installations such as this which encroach onto a City lane would be susceptible to 
accident lal damage by vehicles using the lane. This damage is almost certain 
to occur. Claims for damages or injuries related to such accidents may 
involve the City. If the installation is located on-site these concerns would 
not exi St . 


, I recommend that the application by Golden Crown Restaurant to allow 
j their freight elevator to remain on City property be refused. 

If, however, Council wishes to allow the encroachment to remain, 
: there should be an appropriate annual fee established by the 
Properties Department at $100.00 per year, and an Encroachment 
Agreement to protect the City against any costs or liability re- 
lated to the installation to be drawn to the satisfaction of the 
City Engineer and Director of Legal Services." 

The City Manager RECOMMENDS: 

A) approval of the recommendation of the City Engineer, 
or failing that, 

B) permitting the encroachment only under the conditions 
set out by the City Engineer. 

4 . Local Improvements on the "Initiative Principle" 

The City Engineer reports as follows: 
" First Step 

As required by the Local Improvanent Procedure By-Law an area project for - 
Pavement and CXirbs and P.C, Concrete Sidewalks (Kiwassa N.I. P.) is advanced to 
Council on the Initiative Principle. 
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On March 6, 1979 Council approved the use of additional N.I. P. funds to relieve 
eight flanking residential lots from charges for the icnprovements of Glen Drive. 
In the detailed report, this part of the work is identified as 'Other Vfork' - to 
be paid for by the City. 

A separate report will be submitted to Council by the Director of Planning regard- 
ing a proposal to vise N.I. P. funding for a mini park on Keefer Street west of Glen 
Drive. This park will be part of the overall project but not this Local Inprove- 
ment. 

Capital Funds 

Funds for the City's share of the Kiwassa area project are available frcxn the 1978 
Supplementary Capital budget already approved, and from N.I. P. funds." 

Second Step 

The Director of Finance submits the following r^)ort on the financial arrange- 
ments: 

"In accordance with the provisions of the Local Improvement Procedure 
By-Law, I am submitting the City Engineer's Report dated May 4, 
1979. 

The estiinated total cost of these inprovanents is $244 540 and the City's share 
of the cost is $151 100 (including the N.I. P. contributions). In addition, the 
estimated cost for Kiwassa Other Vfork on Glen Drive is $74 640 (including the 
N.I. P. contribution). 

I have to report that the necessary financial arrangements can be made to carry 
out this vrork. " 

The City Manager has decided that it is desirable to undertake the area project 
referred to and RECCM-ENDS that: 

a. the report of the City Engineer and the Director of Finance be adop- 
ted together with the details of the Second Step Report on file in 
the City Clerk's Office. 

b. The following street be designated as a School Collector Street for 
the purpose of Part 1 of the Local Inprovanent Procedure By-Law. 
Vemcn Drive from Georgia to Francis. 

c. the City owned parcels shown on the list attached to the detailed Second 
Step Report for the Local Inproved projects be declared assessable. 

d. the Coijrt of Revision for the area project be held at 10:00 a.m., 
Tuesday, July 10, 1979. 

i 

5 . Te nder No. 39-79-1 - Fire Apparatus 

I 
I 

I The City Engineer, Fire Chief and Purchasing Agent report as follows: 

I "Tenders for the above were opened on March 19, 1979 and referred to the City 

! Engineer, Fire Chief and Purchasing Agent for report. 

I A working copy of the tabulation is on file in the office of the Purchasing Agent. 

I Bid Numbers refer to the order of the bids in ascending order of price. Local 

I content does change the order of the bids, between bids 3 and 4; 5 and 6. 

Funds for this purchase are provided in the 1979 General Revenue Budget. 

Tenders were submitted by four different suppliers offering a combined selection 
of seven bids ranging in price from $144 600 to $181 000 for two 1050 gallons 
per minute (GPM) Fire Pumper Trucks. ^ Only Bid No. 1, from Superior Emergency 
Equipment Ltd. at $144 628 and Bid No. 2 from Howard Distributers Ltd. at 
$147 182.00 are being considered. The extra cost of Bids No. 3 through 7 
inclusive is too great to be economically justified. 
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Clause No. 5 cont'd ; 

Bid No. 1, from Superior Emergency Equipment Ltd. at $ 628 is not recommended 
because : 

1. Air operated throttle controls at the pump operator's station and 
the driver's station are not offered as ^inecifi J. 

2. The rear axle offered does not have the torque rating to mate with the 
diesel engine and transmission offered. Discussions with the ''hassis 
manufacturer, International Harvester Ltd., have confirmed that they 
will not build the chassis with the axle quoted by Superior Emergency 
Equipment Ltd. 

3. The water pump offered requires up to 19% more power than the pump offered 
by the recommended bidder. 

Bid No. 2, from Howard Distributors Ltd. at $147 182 meets specifications and 
is acceptable. Also, Bid No. 2 offers a power matched drive train and a more 
power efficient pump than Bid No. 1. These features more than offset the 
$2554 ($1277 each) extra cost of Bid No. 2. 

We recommend acceptance of the low bid to meet specifications. Bid No. 2, from 
Howard Distributors Ltd. for the supply of two 1050 G.P.M. Pumper Fire Trucks on 
International model CO1950B chassis at a total cost of $147 182 ($73 591 each) plus 
4% Provincial Sales Tax." 

The City Manager RECOMMENDS that the above recommendations of the City Engineer, 
Fire Chief and Purchasing Agent be approved subject to a contract satisfactory to the 
Director of Legal Services. 

6. Tender No. Electrical 79-1 for Painting Steel Poles 
and Attachments 


The Citv Engineer reports as follows: 

"Tenders for the above were opened on April 23, 1979 and referred to the City 
Engineer for report . 

The tabulation is as follows: 

1. West Coast Painting Ltd. $114 578.20 

2. J.S. Painting Ltd. $154 999.40 

3. Pear Brothers Painters $500 584.00 

^unds In the amount of $92 800 are provided in the 1979 operating budget, with the 
balance to be billed to B.C. Hydro. 

I recommend acceptance of the low bid from West Coast Painting Ltd." 

The Citv ^^anager RECOMMENDS that the recommendation of the City Engineer be approved, 
subject to a contract satisfactory to the Director of Legal Services. 


7. Stanley Park, West Side Sewage System 

The City Engineer, Superintendent of Parks and Director of Finance report 
as follows: 

"At the present time the facilities of the Prospect Point Coffee Shop, 
Prospect Point picnic area. Third Beach area and Ferguson Point Tea 
House are serviced by septic tank disposal systems that have 
deteriorated resulting in sewage discharging over the cliffs down to 
the seawall into English Bay. 

j 


. . . < /6 


MANAGER'S REPORT, MAY 11, 1979 


103 

(WORKS: Al - 6) 


Clause No. 7 cont'd : 

Design investigations have shown the relocation a"d reconstruction of the 
existing disposal systems to be expensive and difi "uU w'thout precluding 
any future sewage problems. 

It is therefore proposed to install a pumped sewage system linking all 
facilities with a common force main and discharging it into the City's 
sanitary system. 

This new system is estimated to cost $175,000.00. 
Source of Funds 

Funds for this project are not included in the 1979 Sewers Capital budget 
nor was such a project anticipated in the Five-Year Plan. Consequently, 
no funds are available in Sewers Capital. 

Accordingly, two potential sources of City funds have been identified. 
These are: 

(a) Additional 1976-80 Sewers Capital borrowing authority could be 
created by Council ($175,000.00) to do this work. 

(b) Council could allocate funds from the 1979 Supplementary Capital 
Budget. 

As of the date of this report, the unallocated balance in the 
Supplementary Capital Budget is $1,178,000 and reports dealing 
with the following items are currently being prepared for 


Council consideration: 

West Health Unit $ 60,000 

Indian Centre 300,000 

Library circulation system 442,000 

Champlain Heights branch library 125,000 

Stanley Park - sewer work 175,000 

Streets work - local improvements 238,000 

Kiwassa Neighbourhood House 39,000 


$1,379,000 


In addition. Council has requested the City Engineer to report 
back on Cambie Bridge which was originally reported at a cost 
of $800,000 for 1979, and also there are $2,016,000 of projects 
rated at priority #4 which Council may also wish to reconsider. 


Recommendation 

The City Engineer, Superintendent of Parks and Director of Finance 
recommend that the foregoing work be approved with the source of funds 
being the 1979 Supplementary Capital Budget. However, if Council does 
not wish to use the 1979 Supplementary Capital Budget as the source of 
funds. Council should approve an increase in Sewers Capital Borrowing 
Authority." 


In view of the heavy calls on the remaining Supplemental 
Capital funds and of the authority given to Council to 
borrow capital for sewer works, the City Manager RECOMMENDS: 

A) That the sewer work be approved. 

B) That Council authorize an additional $175,000 in Sewers 
Capital borrowing. 


FOR council ACTION SEE PA6E(S)i?..Lfj5LS 
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BUILDING AND PLANNING MATTERS 

RECOMMENDATION 

1 . Kensington N.I. P. - Selkirk School Annex Pla^g^ou.^d 
The Director of Planning reports as follows: 

"On April 4, 197 8 City Council approved the Kensington Ccncept Plan, 
which included $150,000 for improvements to schools in the Kensington 
N.I. P. area. The Concept Plan suggested improving outdoor recreational 
opportunities for the benefit of school children and local residents 
at the four elementary school annexes and one elementary main school 
in the area. 

City Council has already approved N.I, P. funds for improvements to 
the grounds at Tecumseh School Annex and McBride Main School. Design 
and cost estimates for Selkirk School Annex have now been finalized. 
The teachers, parents and children at Selkirk Annex have been involved 
with the designing of the improvements. The recommended improvements 
consist of four groups of play equipment in different locations on 
the school grounds. Some of the major pieces of equipment are a fort, 
climbing ladder, jungle gym and geodesic dome. 

The estimate prepared by the Vancouver School Board comprises a total 
of $17,675 of which the School Board would pay $3,415 for overheads. 
This would leave a cost to N.I. P. of $14,260. (See Appendix A) 

The Kensington Citizens' N.I. P. Planning Committee has discussed the 
project and recommends the allocation of up to $14,260 to construct 
the project. 

The Director of Planning recommends that City Council approve the 
appropriation of up to $14,260 from the Kensington N.I. P. Social/ 
Recreational budget account 891/8704 to the Vancouver School Board 
for the construction of improvements to Selkirk School playground, 
with costs to be shared as follows: 

Federal (50%) $ 7,130.00 

Province of B. C. (25%) $ 3,565.00 

City of Vancouver (25%) $ 3,565.00 

$14,260.00. " 


The City Manager RECOMMENDS that the recommendation of the Director 
of Planning be approved. 


2 . Exterior Alterations to the Sylvia Hotel, 1154 Gilford 

The Director of Permits and Licenses reports as follows: 

"On March 9, 1976 Council designated the Sylvia Hotel as a Heritage 
Building. Under the provisions of the Heritage Designation By-law, 
no alterations to the exterior may be carried out without Council's 
approval. A Building Permit Application has been made for alterations 
to the building which would include the restoration of the original 
entrance on Beach Avenue and the removal of a side entrance on 
Gilford Street to be blocked with stone work to match the existing. 

A Building Permit was applied for on April 10, 197 9, and checked on 
April 19, 1979, being almost ready to issue, subject to approval by 
City Council, after receiving advice from tije Heritage Advisory 
Committee. 
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Clause 2 continued 

On April 9, 1979 the Heritage Advisory Commit )e discussed the 
application for the work and recommended appr^^ al. 


RECOMMENDATION 

The Director of Permits and Licenses recommends : 

THAT Council approve the exterior alterations to the Lylvia 
Hotel as described in the Building Permit Application No. 
B09971, so that a Building Permit may be issued forthwith." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Director of Permits & Licenses be approved. 


CONSIDERATION 

3. Liquor Permit Application 

Development Permit Application No. 82724 

The Director of Planning reports on a development permit application 
by Mr. Herbert Challier, Architect, for use of a portion of the 
existing marina at 1000 Taylor Street, for an "F" Marine Public 
House, as follows : 

"city Council, on April 3, 1979, when considering the report 
to Council from the Standing Committee on Community Services 
on the Liquor Permit Application at 1000 Taylor Street under 
Development Permit Application No. 82724, passed the following 
motion : 

"THAT consideration of this clause be deferred pending 
receipt of further information on the proposed "F" Marine 
Public House at 1000 Taylor Street as well as the present 
Liquor Control & Licensing Branch guidelines on neigh- 
bourhood pubs . " 

Information Relevant to "F" License for Marine Public House 

Under the Liquor Control Act: 

"F" License may be issued to establishments oriented to 
marine activities known as Marine Public Houses which 
would: 

Provide for sale of all types of liquor subject to limit- 
ation by the General Manager; 

Off premises sale of beer and B.C. cider and the hours of 
sale are from 9 a.m. to 11 p.m. 

Maximum sixty seats with the provision for fifteen standees 
would be permitted. 

The applicant must provide moorage for boats, food, ice, 
fishing tackle, basic marine equipment and other provisions 
such as laundromat, adequate hot and cold showers for men 
and women. 

The Liquor Control Board can order a plebiscite as and when it 
is found necessary. The Director of Licensing, Liquor Control 
and Licensing Branch, has indicated that the site meets the basic 
requirements of the branch in a letter to the False Creek Marinas 
Ltd. 

The Director of Planning, at his meeting on March 5, 1979, app- 
roved the Development Permit Application, subject to the matter 
of the new liquor outlet being referred to City Council for con- 
sideration of new liquor outlets. 
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Present Liquor Control and Licensing Branch 'Iv i d'- lines" 
on Neighbourhood Pubs 


Under the Liquor Control Act "D" License Establishments 
known as neighbourhood public houses would be licensed 
under "D" License which would permit all types of liquor 
to be sold subject to limitation by the General Manager. 

Hours of sale: 9 a.m. - 11 p.m. but with Municipal or 
Regional District approval, the hours may be extended to 
2 a.m. 

Off premises sale of beer and B.C. cider for 
consumption elsewhere. 

Maximum seating: 100 persons. 

The following are the guidelines regarding neighbourhood pubs, 
adopted by Council on July 17, 1973. 

THAT the Standing Committee determine whether a proposed 
location is an appropriate one for a neighbourhood pub, 
upon the matter being referred to the City by the Liquor 
Control Board; 

The Liquor Control Board to determine regulations which 
should apply; 

Parking, building, and other requirements be handled by 
the appropriate civic departments; 

Parking ratio be one per 200^ sq. ft. of public area in 
the pub; 

The Committee consider each application on its own merits; 

Notice of the application be sent to all residents within 
^ four block area and notice of the application to known 
groups operating in the general area; 

People in the community be invited to appear as delegations; 

The application must have met the requirements of the 
Liquor Control Board and the City of Vancouver Departments 
before consideration before this Committee; 

The total capacity both standing and seated shall be a 
maximum of 100 patrons; 

These recommendations be presented to the Liquor Control 
Board and the Honourable, the Attorney-General for comment 
and approval. " 

The City Manager submits the foregoing report of the Director of 
Planning for the CONSIDERATION of the City Council with regard to 
the issue of Development Permit Application No. 82724 approving the 
use of a portion of the existing marina at 1000 Taylor St. for 

an F Marine Public House. 
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RECOMMENDATION ; 

4. Kiwassa N.I. P. - Kiwassa Neighbourhood 
House Replacement 

The Director of Planning and the Director of Civic Builc.iji r _port as follows: 

"On April 4, 1978 City Council approved the .kiwassa Neighbourhood Improvement 
Plan which included an allocation of $220,000 for the reconstruction of the 
Kiwassa Neighbourhood House building. The Plan indicated that the spaces 
within the existing building are inadequate for the programs being offered 
and for the staff and there is a poorly defined entrance/reception area. 
The purpose of reconstruction would be to correct these deficiencies. Note: 
the existing land and building are owned by the City and are leased to the 
Kiwassa Neighbourhood Services Association. The Association is then respon- 
sible for all operating expenses for this facility. It is proposed that 
this arrangement continue after the new facility is constructed. 

On July 11, 1978 City Council appointed Beinhaker/Irwin Associates (repre- 
sented by Joe Wai) as architects for this project. Council also approved 
on that date the Terms of Reference under which this architect was to 
operate, and an appropriation of up to $16,000 from the Kiwassa N.I. P. 
budget for the architects' fees. 

The Terms of Reference noted that the total maximum budget for this project 
was $220,000. It was also noted, however, that the architect should take 
into account the possibility of additional funding becoming available at 
various times throughout the process. Early in the process it was decided 
that, in addition to providing adequate facilities for existing programs 
and staff, there should also be an adult lounge incorporated into the new 
building. Preliminary cost estimates showed that it may be possible to 
stay within budget only if the adult lounge area was not included and the 
finishing of the building was kept to an absolute minimum (a situation 
which could result in much higher maintenance costs in the near future). 
Therefore, the Kiwassa Neighbourhood Services Association sought out addi- 
tional funds from private sources, and were successful in raising $41,500 
(as outlined in Appendix I). The total budget for the project therefore 
became ($220,000 + $41,500) = $261,500. 

The Kiwassa Neighbourhood Services Association also applied for a Provincial 
Recreation Facilities Assistance Program grant of $39,083. The Social 
Planning Department and Council's Finance Committee are recommending that 
this grant request be included in the list of top priority requests to be 
forwarded to the Province. 

The architect completed the design in accordance with the Terms of Refer- 
ence. A quantity survey indicated this design could be constructed within 
the revised budget of $261,500. (The Provincial Recreation Facilities 
Assistance Program grant was not included in the budget as it has not yet 
been approved.) 

Costs 

On May 2, 1979 the following tenders were received for the construction of 
the Kiwassa Neighbourhood House building: 

Paramount Construction Co. (1968) Ltd. - $282,500.00 
Aspen Construction Ltd. - $294,448.00. 

The low tender of $282,500 was approximately $52,000 over the revised budget 
for the construction of the building. The Architect was advised that this size 
of overrun was not acceptable, and agreed to negotiate with the low bidder. 
Paramount Construction Ltd., with the objective of making changes to reduce 
the cost of construction. 

A list of possible changes was developed, totalling credits of $33,520. This 
list was presented for discussion to the Building Committee. The Committee 
accepted changes amounting to a reduction of $16,000, resulting in a negotiated 
contract price of $266,500.00. 
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5. Acquisition for Replotting 

Area Bounded by Euclid Avenue, Aberdeen Street, 
Foster Avenue and Tyne Street 

The Supervisor of Property and Insurance reports as follows: 

"On November I7, 1970, City Council authorized the Supervisor 
of Property and Insurance to negotiate for the purchase 
of the West ^ of Lot 2, Block 8, D.L.'s 36 and 49 being 
Sh-k-^ Melbourne Street, which is located in an area that 
has since been rezoned fromanM-1 Industrial District 
toanRS-1, One Family Dwelling District. The owners 
of this property were desirous of erecting a warehouse- 
type building on the site. 

The subject property comprises a single lot, 50' x 110.5' > 
presently improved with a l-storey non-basement frame 
dwelling with a main floor area of 790 square feet 
erected in 1954« '^^.e dwelling contains I|- rooms, 
plumbing fixtures, a patent shingle roof, stucco and 
siding exterior and is heated by an automatic gas wall 
furnace. This dwelling is in fair condition and is 
rented at $l50.00 per month. 

Negotiations with the owners confirm that they are 
prepared to sell for the total sum of $19,300.00 as of 
January 31, 1971. This amount includes out-of-pocket 
expenses of $1,800.00 incurred by the owners in connection 
with the preparation of working drawings and specifications 
(by a Consulting Engineer) for the warehouse building. 
As this development has been frustrated by the City, 
this settlement is considered to be fair and equitable 
and is endorsed by the City Solicitor. It is proposed 
to continue renting this property for the present pending 
a review of the City's future requirements for park and 
school purposes in this area. 

RECOMMENDED that the Supervisor of Property and Insurance 
be authorized to acquire the above property at a total 
cost of ^19,300.00 on the foregoing basis, chargeable 
to Code #14.952/805 - Property Purchases for Resale Account." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 

6. Sale - Redevelopment Project 2 
Area A-5 

The Supervisor of Property and Insurance reports as follows: 

"The City of Vancouver, in partnership with the Government 
of Canada (Central Mortgage and Housing Corporation) 
and the Province of British Columbia, has, under Urban 
Renewal Project 2, acquired and cleared certain lands 
which were advertised for sale through this office on 
behalf of the Partnership subject to the following 
conditions : 

a) Purchasers must submit with their offers for the land, 
information on the use and approximate size and type 
of building or buildings proposed. 

b) Purchasers will be required to enter into an agree- 
ment with the City of Vancouver to start development 
within eighteen months and to complete development 
within thirty-six months from the date of the 
purchase . 
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On the basis of this price, the total project cost is -■ow estimated to be 
$300,500, as detailed below: 

Architect's and consultant's fees $ 22, 5o 

Construction contract 266, 5ul 

Permits, testing, miscellaneous 4,500 

Contingency 7,000 

$300,500 


Funding requested will be $243,000 as detailed below: 

Total project cost $300,500 
Less previously appropriated 16,000 
Less private funding 41 ,500 

Total request $243,000 


Funding Sources 

$204,000 in N.I. P. funds is available from the Social/Recreation Facilities 
portion of the Kiwassa N.I. P. budget (#891/8724) for this project. 

As noted above, a P.R.F.A.P. grant of $39,083 has been applied for. Because 
of the deadline placed on the project in order to be eligible for one of the 
grants ($23,000) raised by the Association, the start of construction cannot 
be delayed until June or July, when approval of the P.R.F.A.P. grants will 
be announced. Therefore, it is proposed that an amount equal to the requested 
grant be appropriated from the 1979 Supplementary Capital budget, with the 
understanding that, should the grant be approved, it will be used to reimburse 
the Supplementary Capital budget. In summary, the funding sources are: 

N.I. P. Funds $204,000 

Supplementary Capital (in 

advance of PRFAP Grant) $ 39,000 

TOTAL $243,000 

The Kiwassa N.I. P. Committee recommends that the N.I. P. funds be used for 
this project in the manner described above. 

The Director of Planning and Director of Civic Buildings recommend that 
Council : 

A. Approve the expenditure of up to $204,000 from the Kiwassa N.I. P. budget 
for the construction of a new Kiwassa Neighbourhood House. The total is 
cost shared as follows: 

Federal - $102,000 
Provincial - $ 51 ,000 
City - $ 51 ,000 

B. Approve the expenditure of up to $39,000 from the 1979 Supplementary 
Capital budget for this project, with the condition that funds forth- 
coming from the Provincial Recreation Facilities Assistance Program for 
this project will be used to reimburse the Supplementary Capital budget. 

C. Accept the price negotiated with the low bidder. Paramount Construction 

Co. (1968) Ltd. and enter into a contract satisfactory to the Director of Legal 

Services. " 

The City Manager RECOMMENDS that the recommendations of the Director 
of Planning and the Director of Civic Buildings be approved. 
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5. Kensington N.I. P. - 

Kensington Park Improvements 

The Director of Planning reports as fellows: 
" BACKGROUND 

When City Council approved the Kensington N.I. P. Concept Plan on April 4, 
1978, it included a budget to improve all four parks in the Nersington 
N.I. P. area. Park improvements have been seen as an important part of 
overall neighbourhood improvement and design work has been progressing 
steadily since approval of the Concept Plan. To date, City Council has 
approved allocations for improvements to Gray's Park and Glen Park. 

The Kensington N.I. P. Concept Plan has budgeted an amount of $250,000 for 
improvements to Kensington Park. This is to include two new playing 
fields in addition to park improvements such as a children's playground, 
pathways, lighting, etc. To date. City Council has approved an expendi- 
ture of up to $16,000 for fees required to have working drawings prepared 
for the two new playing fields. Once the bids have been received, a 
further report will be submitted to City Council on the required N.I. P. 
expenditure. Because it has been estimated that the cost of the playing 
fields may be close to $220,000, it was decided to recommend at this time 
only proceeding with the first priorities for other improvements to 
Kensington Park. 

DESCRIPTION OF IMPROVEMENTS 

It was felt that the first priority for park improvements is the construc- 
tion of a new children's playground to replace the existing one which 
will soon be removed to make way for the parking lot for the new community 
centre. The proposed new children's playground would be located just to 
the west of the existing community hall in order to provide easy access- 
ibility to that building and would be divided into an area for school age 
children and an area for pre-school age children. 

The second priority was felt to be the provision of a pathway over the 
roof of the new community centre and the bus stop on Knight Street. This 
was considered important because of the absence of a sidewalk on the 
south side of Kensington Park and the need to improve the accessibility 
of the community centre. As part of the pathway, it is proposed that a 
view area with benches and landscaping be included along with general 
pathway lighting. These suggested park improvements are indicated on the 
attached map. Appendix "A". 

COST OF IMPROVEMENTS 

Park Board staff have provided an estimate for the improvements that have 
been described above. It can be broken down as follows: 

Children's Play Area 

- equipment, mounding, drainage, pathway $28,340.00 

Pathway between Community Centre and Knight Street 

- benches, landscaping 

Lighting of Pathway 

- 3 standard post top lights 

Sub total 

Design and supervision - 6% 
15% Contingency 


TOTAL 


8,700.00 

5,400.00 
$42,440.00 
2,546.40 
6,747.96 
$51,734.36 
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RE COMMENDATION 

The proposed design and estimate has been found acceptable by the 
Kensington Citizens N.I. P. Planning and i Director of Planning. The 
Director of Planning therefore recommends that City Council approve the 
appropriation of up to $51,734.36 from the Kensington N.I p. Social/ 
Recreation account 891/8704 to the Vancouver Park Board for the purpose 
of carrying out park improvements as shown in Appendix "A". The costs 
are to be shared as follows: 


The City Manager RECOMMENDS that the recommendation of the Director of Planning 
be approved. 


6. Grandview-Woodland N.I. P. : 
Co-op Housing Consultants 

The Director of Planning reports as follows: 
"I. BACKGROUND 

The Grandview-Woodland N.I. P. Concept Plan, approved by Council in July 
1977, includes an allocation of $250,000 for social housing. The Concept 
Plan specifies the objective of stimulating or sponsoring a community- 
based non-profit housing co-operative to undertake small scale infill and 
rehabilitation projects using National Housing Act programs. The Plan 
specifies that N.I. P. money could also acquire and clear land occupied by 
non-conforming uses or residential uses beyond rehabilitation for develop- 
ment of non-profit housing. 

The purpose of this report is to initiate the project by recommending the 
release of $2,000 N.I. P. funds to hire two consultants: a co-op organizer 
and architect. 

During the first year of implementation, the Citizens' N.I. P. Committee 
gathered information on co-op financing, sponsored meetings with resource 
people, and visited existing housing co-ops. However, they were unable 
on a volunteer basis to organize a local group with the necessary expertise 
to actually initiate a co-op project. 


II. NEW INITIATIVES 

With just over one year of N.I. P. implementation now remaining, the Plan- 
ning staff and Citizens' Committee decided that a final effort should be 
made to carry through this project. If by the end of the summer the pro- 
ject is not considered feasible, there would be sufficient time to re- 
allocate the funds to new projects not identified in the Concept Plan. 

The first step in the new initiative was to form a N.I. P. co-op housing 
sub-committee. This sub-committee of several members, both N.I. P. Committee 
members and other local residents, has met a number of times with an organi- 
zer and architect who have had experience with other successful co-ops in 
Vancouver. The sub-committee has listed criteria and constraints for a 
co-op project; reviewed C.M.H.C. co-op housing cost limits; and discussed 
types of sites available in the area in the context of existing zoning and 
Area Plan proposals for zoning amendments. 

The criteria and constraints which the sub-committee has listed are as follows 


Federal 

Provincial 

City 


50% 
25% 
25% 


$25,867.18 
12,933.59 
12,933.59 


$51 ,734.36 
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Criteria: 

1. Units and project should be designed for family houi, .i^, a. two and 
three bedroom, ground oriented, with adeqr; te pr vision for storage 
and amenities. 

2. The housing should be for local residents, including intercst-^J tenants 
of any existing buildings on the site. 

3. The housing should be for low and moderate income people. 

4. The project and units should be located and designed to minimize traffic 
impacts of busy streets. 

5. The possibility of utilizing solar heating technology in the design should 
be fully explored. 

6. The possibilities of designing townhouses and/or infill housing according 
to proposed Area Plan policies and guidelines should be explored. 


Constraints: 

7. The site must be within the N.I. P. boundaries. 

8. The site must adhere to N.I. P. site acquisition regulations: residential 
buildings beyond the stage of rehabilitation or an existing noxious or 
inconsistent land use (plus adjacent property if required to assemble a 
suitable site). 

9. The project should be a small one of up to 10 to 12 units, or two or 
three projects of three to four units each - to fit in with existing 
neighbourhood scale. 

10. The project economics must be able to meet C.M.H.C. co-op housing cost 
guidelines. 

III. CONSULTANTS' TASKS - FEASIBILITY STUDY 

Because the N.I. P. Committee is working primarily with a duplex-zoned (RT-2) 
area, the choice of site is particularly sensitive in terms of design, scale, 
and economic feasibility. Also, the interest in infill and in solar heating 
require special expertise. In addition, the N.I. P. site acquisition criteria 
pose a further constraint on identifying a suitable site. 

It is therefore considered appropriate to hire an organizer and architectural 
consultant to establish the design and cost feasibility as well as organize 
an ongoing group. The product would be two-fold: to assess initial project 
feasibility for eventual site acquisition with N.I. P. funds, and to organize 
a group to carry on the project through final design and construction via 
Natif'nal Housing Act funding - specifically the interest reduction grant now 
avai'able from C.M.H.C. for co-ops. 

If, (n the other hand, the project is not feasible due to any of the con- 
straints listed above, that would also be determined so that the N.I. P. 
funds can be reallocated with enough time remaining in the program to 
implement a new project. 

The Planning staff and N.I. P. sub-committee have met with Jacques Khouri, 
co-op organizer, and Klaus Schmid, architect, to discuss the problems and 
potentials of this project. Both these consultants have been involved in 
key roles in successful co-op housing projects in Vancouver: the solar 
project at Broadway and Vine and the infill project at First Avenue and 
Maple Street in Kitsilano; the Manhattan Apartments in the Downtown; and 
the Grandview Co-op now under construction in the Grandview-Woodland 
apartment area. They are familiar with infill design, solar heating 
technology, and co-op organization and financing. 
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The Director of Planning believes it would be approp>"iate at x.nis time to 
hire these two consultants. The estimated cr s, as attached in Appendix 
A, are $1 ,400 for the organizer and $600 for tne a.xhitec-^ for a total of 
$2,000. These consultants would continue to meet regularly with the N.I. P. 
co-op housing sub-committee. 

IV. RECOMMENDATION 

The Director of Planning therefore recommends that up to $2,000 be appro- 
priated from the Grandview-Woodland Land/Social Housing Account #898-9405 
to obtain the consulting services of a co-op organizer and architect to 
determine cost and design feasibility for this project. Costs would be 
shared as follows: 

C.M.H.C. - $1,000 

Province of B.C. - $ 500 
City of Vancouver - $ 500" 

The City Manager RECOMMENDS that the recommendation of the Director of 
Planning be approved. 
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1. Sunday Public Games & Sports By-law #3711 

Thje Director of Perrriits and Licenses reports as follows: 

"A request has been received from the Honourable A.E. Branca, to amend 
the Sunday Public Games & Sports Bylaw #3711 to permit Arcades to open 
on Sunday. Mr. Branca is acting on behalf of Mr. Jung, the operator 
of an Arcade at 906 Granville Street. 

The Bylaw now permits the following games and sports to operate on 
Sunday between the hours of 1:00 p.m. and 10:00 p.m.: 
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LICENSES AND CLAIMS MATTERS 


RECOMMENDATION : 


(a) 

Baseball (hardball or 

(i) 

Tennis 


Softball) 

(j) 

Lacrosse 

(b) 

Ice Hockey 

(k) 

Bowling (indoor and 

(c) 

Ice Skating 


outdoor) 

(d) 

Roller Skating 

(1) 

Cycling 

(e) 

Rugby 

(m) 

Badminton 

(f) 

Soccer 

(n) 

Swimming 

(g) 

Canadian Football 

(o) 

Basketball 

(h) 

Golf 

(P) 

Billiards 


Supt. T. Herdman of the Police Department has submitted the following 
comments on the request to amend the bylaw: 

'District Officers registered unanimous opposition to the proposal 
to include arcades in the list of games permitted to open on 
Sundays. The Inspector in charge of District 1 objected specifically 
to the premises at 906 Granville because of its close proximity to 
McDonald's. In his opinion, Sunday opening would further increase 
contact between some undesireable adults and teenagers already 
attracted to the area. 

In our opinion, Sunday opening would only serve to increase police 
costs in monitoring activities in and around these establishments. 
Therefore, we oppose the proposed amendment to Bylaw //3711 which 
would permit arcades to open on Sundays.' 

Section 206A of the Vancouver Charter empowers City Council to pass 
a bylaw to permit persons, on a Sunday, 'to provide for or engage in 
any public game or sport for gain, '. 

The only two public games now listed in the bylaw, which are similar 
to Arcades are bowling and billiards. These games usually involve 
competition with other players and require some form of athletic 
ability or skill. Most games in arcades are operated by one player 
and it is questionable whether or not they are the types of games 
which should be considered under the City by-law. 

The request to amend the Sunday Public Games and Sports By-law #3711 
to include arcades is submitted to Council for Consideration." 


The City Manager notes that the requested use is quite different 
from the games and sports permitted under the present by-law, and 
notes also the opposition by the Police Department. Hence, the 
City Manager RECOMMENDS refusal of the application. 
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INFORMATION : 

2 . Penthouse Cabaret 

The Director of Permits and Licenses reports as follows : 

"On September 13, 1978 City Council held a hearing on the application 
for licenses from Celebrity Enterprises Ltd. to operate the 
Penthouse Cabaret. Following discussion. Council passed the 
following motion: 

"THAT the Acting Director of Permits and Licenses be 
instructed to issue Celebrity Enterprises Ltd. the 
City Licenses presently applied for on the understanding 
that an independent manager be hired for the Penthouse 
and more effective control and management measures be 
imp lement ed ; 

FURTHER THAT the operation of the Penthouse be reviewed 
in three-months' time and be reported to Council prior 
to the issued of licenses for 1979." 

Licenses were issued for the operation of a restaurant and for the 
sale and consumption of liquor with meals (Class 'B' Dining Lounge) . 
The Class 'C Cabaret license has not been issued because the 
Liquor Control and Licensing Branch has not issued their Class 
'C license. The General Manager of the Liquor Control and 
Licensing Branch refused the application for a Class 'C license 
and an appeal has been made to the Minister of Consumer and 
Corporate Affairs. No decision has been made on the appeal, 
and meanwhile the restaurant is in operation with liquor being 
served on the main floor only. Application has been made to the 
LCLB to extend the sale of liquor with meals to include the 
second floor. The Police Department advise there is a limited 
number of patrons frequenting the premises and no infractions 
have been reported. 

In the event the Class 'C liquor license is approved by the 
Minister, the City's Cabaret license will be issued and the 
operation reviewed and reported to Council three months later." 


The City Manager submits the foregoing report from the Director of 
Permits and Licenses for the INFORMATION of Council. 


fOR COUNCIL ACTION SEE PA6E(S) ^S?. 
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FINANCE MATTERS 


RECOMMENDATION; 


1 . Investment Matters (Various Funds) March 1979 

The Director of Finance reports as follows: 
"(a) Security Transactions during the month of March 1979. 
(b) Summary of Securities held by the General and Capital Accounts. 

(a) SECURITY TRANSACTIONS DURING THE MONTH OF MARCH 1979 


1. GENERAL AN D CAPITAL ACCOUNT TRANSACTIONS (PURCHASES) 
Type of Security 


Maturity 
Date 


Maturity 
Value 


Cost 


Term Annual 
Days Yield % 


Chartered Bank Deposit Receipts and Government Notes 


Vancouver City Savings 


Credit Union 

Aug. 1/79 

$ 2,093,057.53 

$ 2 

,000,000.00 

153 

11.10 

Ban que Canadienne 







Nationale 

Mar. 13/79 

1,003,468.49 

1 

,000,000.00 

12 

10.55 

Mercantile Bank of Canada 

Mar. 19/7 9 

751,232.88 


750,000.00 

6 

10.00 

Banque Canadienne 







Nationale 

Mar. 19/79 

1,001,128 .77 

1 

,000,000.00 

4 

10.30 

Banque Canadienne 







Nationale 

Mar. 19/79 

500,472.60 


500,000.00 

3 

11.50 

Banque Canadienne 







Nationale 

Mar. 21/79 

2,001,369.86 

2 

,000,000.00 

2 

12.50 

Banque Canadienne 







Nationale 

Apr. 18/7 9 

1,763,799.59 

1 

,750,000.00 

26 

11.07 

Banque Canadienne 







Nationale 

Apr. 4/79 

501,030.82 


500,000.00 

7 

10.75 

Toronto Dominion Bank 

Apr. 4/79 

500,000.00 


498,923.50 

7 

11.25 

Ranque Canadienne 







Nationale 

Apr. 4/79 

500,904.11 


500,000.00 

6 

11.00 

Banque Canadienne 







Nationale 

Apr. 2/79 

1,501,140.41 

1 

,500,000.00 

3 

9.25 



12,117,605.06 

11 

,998,923.50 




2. SINKING FUND TRANSACTIONS (PURCHASES) 


Type of Security 


Maturity 
Date 


Maturity 
Value 


Price 


Cost 


Term Yield 
Yrs/Mos. % 


Debentures 


:ity of Vancouver 10.00% Mar. 1/94 

City of Vancouver 9.25% Sept. 1/90 

:ity of Vancouver 6.00% June 15/80 

2ity of Vancouver 6.25% Apr. 15/80 


$ 1,495,000.00 100.00 $ 1,495,000.00 15/- 10.00 

100,000.00 92.71 92,710.00 11/6 10.35 

1,000.00 95.00 950.00 1/3 10.45 

1,000.00 96.00 960.00 1/1 10.45 


1,597,000.00 


1,589,620.00 
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Date 


Mar.l 


2. SPIKIMG FUND TRANSACTTONr ( PURCHAf:.ES ) 


Type of Security 


Maturity 
Date 


Maturity 
Value 


Chartered Bank Deposit Receipts and Government Notes 


Canadian Imperial Bank 
of Commerce 


2,818,919.89 


. . cont inued 


Cost 


May 1/79 $ 1,221,919.89 $ 1,200,000.00 


2,789,620.00 


Term 
Days 


61 


Annual 
Yield % 


10.93 


(b) SUMMARY OF SECURITIES HELD BY THE GENERAL AND CAPITAL 
ACCOUNTS ONLY -AS AT MARCH 31, 1979 


Type of Security 


Short Term 


; Chartered Bank Deposit 

: Receipts and Government Notes 


Par or Maturity Value 


$ 72,920,083.69 


Cash or Book Value 


$ 70,219,696.60" 


The Dir"»r,tor of Finance recommends that the above transactions be approved. 

The City Manager RECOMMENDS that the foregoing reconmendation of the Director 
of Finance be approved. 


2. 1979 Basic Capital Budgets - Clarification 
and Correction 


The City Engineer reports: 

"Council, on March 6, 1979, approved recoiranendations of the Standing Committee on 
Finance with respect to the 1979 Basic Capital Budgets, including: 

f}, 'A. THAT 1979 Basic Capital Budgets as listed in the attached table 

and totalling $14(^12 875 be approved, subject to .... 

B. THAT borrowing authority be approved for the 1978 Sewers and 
Water Works programs, totalling $8 753 000.' 

Advance approval of certain items in Streets and in Sewers had already been given 
by Council (including borrowing authority of $1,490,000 for Sewers). Following esta- 
blished practice, these items were included in the budgets submitted. The figures 
in 'A' and 'B', therefore, include those advance approvals. The approved items 
were so noted in the Projects Detail but not in the body of the report. 

Further, the '1978' in 'B' is an error. It should of course have been 1979. 

I RECOMMEND that the motion of March 6, 1979 be amended so that Section 'B' reads: 

'B. THAT borrowing authority be approved for the 1979 Sewers and 
Water Works programs, totalling $8 753 000.' " 

The City Manager RECOMMENDS that the foregoing recommendation of the City Engineer 
be adopted. 
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I NFORMATION : 

3 . P olice Digital Communications System 
The City Engineer and Chief Constable report as. follows: 

"At a meeting of the City Council on February 6, 1979, Alderman Rankin requested 
the City Engineer and Chief Constable report on the need to have computer terminals 
in Police cars. In response, the following report has been completed describing 
the background to the study, the overall communication plan, and the role of the 
terminals and other components of the Mobile Radio Data System (M.R.D.S.) 

BACKGROUND 

In June, 1971, Council employed the Systech Corporation to examine the City's 
communication needs for the next 15 years and to prepare a report on their findings 
and recommendations for a communication system plan. 

A review of the projects recommended by the Systech report was carried out by the 
City Engineer, the Chief Constable, the Fire Chief, and the Director of Finance, and 
was submitted to the Standing Committee on Finance and Administration on May 4, 1973. 
This review stressed the urgency of required Improvements to the Police communications 
system. Deficiencies in the existing Police communications system included: 

a. All requests by patrolmen for checks of lists of wanted persons, stolen 
vehicles, or stolen property could not be handled. 

b. Response to requests for service from the public and from patrolmen was 
often slowed resulting in complaints and increased danger to public and 
patrolmen. 

c. Records collected did not provide sufficient information on an up-to- 
date basis for planning efficient deployment of patrol resources. 

To solve these problems, further study of the Communications Centre was recommended, 
particularly with respect to the use of a minicomputer. This subsequent study was 
initiated internally due to the urgency of improving the present operation and was 
carried out by members from both the Police and Engineering Departments. 

On October 29, 1974, a comprehensive report on the review of the Police conmunlca- 
tions system was presented to Council which outlined a three-stage Implementation 
procedure comprised of an Improved manual system, a computerized Management Infor- 
mation System, and a digital mobile terminal system. Implementation Is proceeding 
as follows: 

1. Develop a manual system of dispatching to serve as long term backup to 
a MRD System. The manual system was Implemented on 21 March, 1976. 

2. Install a minicomputer system in the communication centre to provide 
basic Management Information and direct messages and checks to and from 
the police car terminals. The minicomputer was Installed on 14 November, 
1978 and is being tested. 

3. Install a trial group of 12 mobile terminals In police cars followed by 
an additional 53 when the system Is proven. Ten of these 12 terminals 
are installed and are being tested. 

The report emphasized the desirability of staging implementation to provide back-up 
facilities and permit smooth transition into the City-wide mobile terminal stage 
(Stage 3). It is only when the entire patrol fleet is on the mobile terminal dis- 
patch system that the dispatcher staff can be reduced and the savings can be 
realized. All three stages are necessary for the dispatcher system to operate 
efficiently, and effectively. The digital communications system was recommended 
because: 

a. The number of apprehensions of wanted persons will Increase: 

i. Digital radio messages are very difficult for criminals to monitor; 
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c) The date of sale will be the date that the offer to 
purchase is approved by City Council and Central 
Mortgage and Housing Corporation. 

d) No purchasers shall, except with prior written consent 
of the City resell, lease, or otherwise dispose of 

the land in the project area before development is 
completed. 

e) The purchaser shall grant the City, on behalf of the 
Partnership, an option to repurchase the land at the 
net sale price, which option will be exercised if 
development is not started within eighteen months or 
is not completed within thirty-six months from the 
date of purchase. 

f ) The purchaser agrees that if his bid is accepted to 
to support any local improvements which have been 
initiated by the City and to pay the levies imposed 
against the land under the Local Improvement By-law 
with respect thereto. 

In accordance with Urban Renewal Project 2, an ex- 
tensive programme of municipal servicing is being 
undertaken in Area A~S , including paving of the 
streets and lanes, street lighting and the installation 
of new sidewalks, curbs and gutters. Purchasers of 
properties in this area are advised that, as a result 
of the Urban Renewal Project, they will receive 
relief from their portion of annual local improvement 
taxes. 

g) Lands to be consolidated into sites of not less than 
50 ' in frontage wherever feasible. 

h) Purchasers to enter into any necessary agreements 
with the City in regard to easements or bulkheads as 
applicable to various sites. 

RECOMMENDED that the following offers to purchase be 
approved under the terms and conditions set down by City 
Council. 

Re: Sale - Redevelopment Project 2 - Area A-5 
Lots 33 & 3k-, Blk. 62, D.L. 181, Plan 196 
Sit; N/S Hastings St. between Campbell & Raymur Aves. 


NAME 


LOT 


APPROX.SIZE' SALE PRICE TERMS 


CONDITIONS 


Alex 33 
Gair & & 3i+- 
Sons 


25' X 122' $10,500.00 Cash 


l)Access to the area 
beneath the Hastings 
Viaduct from these lots 
will not be allowed. 


each each 


2)Lots below grade subject 
to bulkhead agreement. 


3)Developer to pay all 


cost of reinforcing 


crossings off of viaduct. 


Your Board 


RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 
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ii. Direct and rapid access by the patroltien to lists of wanted 
persons, stolen vehicles or stolen property will permit faster 
checking of suspects; and 

iii. Detailed management data will be available to aid field 
supervisors in deployment of patrolmen. 

b. The workload of dispatchers will be reduced significantly. Status updates 
and checks of lists of wanted persons and stolen vehicles can be done directly 
by patrolmen using their terminals; these account for over 60% of the dispatch 
traffic. Staff can be reduced by two during peak load periods. The labour 
costs of this system are on the order of $ 99 000 less than in the MANUAL 
system. 

c. The safety of patrolmen will be increased. 

i. Each vehicle can be checked to assess the potential of a 
dangerous situation before it is approached since the officer 
does not have to wait for a dispatcher to check the lists; and 

ii. The digital terminals are equipped with an emergency button which 
provides an audible alarm to the dispatcher. 

The estimated incremental cost of the DIGITAL system over the MANUAL system was 
$ 50 000 per year which was less than a 1% increase in the cost of operating the 
Patrol Division: with inflation and Federal cost sharing, the DIGITAL system is 
likely going to be less expensive than the l-IANUAL system. The Police Department 
estimated that the DIGITAL system would increase productivity of patrolmen by 
approximately 10%. The DIGITAL system will permit a ten-fold increase in number 
of checks whereas any expansion of the MANUAL system would require an additional 
radio channel and additional dispatchers further reducing the cost difference 
between the MANUAL and DIGITAL systems. 

Prior to the City embarking on the second stage of the program of installing a mini- 
computer in the Police Station, the Canadian Police Information Centre, in conjunc- 
tion with the Communications Research Centre (C.R.C.) of the Federal Government, 
entered into a nation wide study of mobile digital communications needs of Canadian 
Police Forces. Upon request of the Director of C.P.I.C., the Vancouver Police 
Department withheld any implementation of digital communications until results of 
the Federal study became available. 

The culmination of the Federal study consisted of installation of a demonstration 
digital communications system in a major Canadian city. 

A local systems contractor, Macdonald, Dettwiler and Associates (M.D.A.) was chosen 
by the Federal Project Office to develop and install the pilot system. 

Following application to the Federal Project Office, the Vancouver Police Depart- 
ment was selected as the location of the test system. On December 9, 1976, Council 
agreed to the test program and approved M.D.A. as suppliers of a digital communi- 
cations system for the Vancouver Police Department. 

Advantages to the City's involvement in the installation of this prototype system 
included : 

a. System software was provided to the City at no charge; the Federal 
Government paid more than $ 600 000 for all software development costs. 

b. The Federal Government contributed $ 50 000 towards the purchase of the 
equipment for the Vancouver Police Department. 

CURRENT SITUATION 

Following extensive tests in M.D.A. 's plant, the system was installed in the Police 
Department on November 14, 1978, and is presently in operation in the downtown 
policing district with ten mobile data terminals. The system is presently under- 
going extensive in-service tests by the Engineering and Police Departments assisted 
by the Federal Project Office. 

Officer acceptance of the system has been very good; a significant increase in 
checks has resulted in additional arrests. 
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Following acceptance of the present installation, the M.R.D. 
System will be expanded on a district by district basis over 
the next year until the full complement of 65 terminals is 
implemented and the dispatcher savings can be realized. Funds 
for the City-wide digital coiranunication system have been 
previously approved: - $400,000 in the 1974 Supplemental Capital 
budget, plus $400,000 in the 1975 Supplemental Capital Budget. 
City costs to date have been $ 510,000. Final costs will be 
reported when the additional terminals are purchased. 

In summary, the three stages of upgrading the Police Communication system, 
begun in 1971, have been aimed at improving Police productivity, security, and 
responsiveness. The use of terminals in the police cars combined with a mini- 
computer will reduce the dispatcher workload. 

Without the terminals in the cars, dispatcher staff could not be reduced; the 
time to respond to enquiries in the field would be drastically increased, and 
information on of ficer activities in the field would be reduced. Only if all 
components of the communications system are operational can the improved 
efficiency, productivity, and safety of the patrolmen be realized." 

The City Managet submits the foregoing report of the City Engineer and Chief 
Constable to Council for INFORMATION. 


RECOMMENDATION : 

4 . City of Vancouver Debenture Issues 1979 
The Director of Finance reports as follows: 

"The City of Vancouver has not had an external Debenture Issue, either private 
placement or public issue, since the Fall of 1976. 

The backlog of borrowing necessary to cover expenditures to date plus the balance 
of the needs for 1979 total $36 million. $20 million of this needs to be financed 
externally at this time and the balance can be financed internally during 1979. 

For Council's information the last three City bond issues were 1974 - $15 million 
in Canada, 1975 - $20 million in the U.S., 1976 - $15 million in Europe (U.S. 
dollars) . 

We have been consulting with the City's fiscal agents, A.E. Ames & Co. Ltd. and 
others, and indications are strong that the City should move now to market its 
external debenture requirements for 1979 as bond market conditions are very unlikely 
to be any better in the next six to twelve months. 

The timing of a Debenture Issue is always a judgment decision. Numerous extremely 
corplicating factors in the market places right now make the judgment that much 
more difficult. Sane of these factors are as follows: 

1. The itost severe factor is the uncertainty of inflation. U.S. inflation experi- 
ence is extremely bad right now and looks to be getting worse. The Caiiadian 
experience is better but neither one can be said to be good. This causes 
high interest rates and uncertiainty on the part of lenders regarding the future 
of interest rates. 

2. The U.S. /Canadian interest rate differentials have shrunk to a very small amount 
and this suggests strongly that our issue should be in Canadian dollars rather 
than in the U.S. dollars. 

3. The U.S. /Canadian currency situation is another corplicating factor. Normally, 
given the low level of the Canadian dollar, it would be advantageous to borrow 
in U.S. dollars, but only if there was a vrorthvi^ile interest rate differential 
between the twD markets. This differential has almost disappeared. 
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4. The Federal Government's financing needs over the next two years are going to 
be extreniely high and will have a crowding-out tendency in the markets. 

5. The buildup in Crown Corporation financing and the corporate borrowing calendar 
is starting to appear and will cause a further crowding effect as time progresses. 

Specific Needs 

Aside from the debentures to be financed internally, the City requires: 

1. Borrowing authority previously approved by City Council : 

Sewers : $5 million 
Water : $5 million 

2. The 1977-81 Five Year Capital Program : 

Streets: $10 million 


Action at this Time 

Vfe seek at this time Council authority to proceed with the borrowing of $20 million 
under previously authorized borrowing authority (Council Authority and Five-Year 
Plan Authority) and authority for the Director of Finance, City Manager, and 
Chairman of the Finance and Administration Ccrnmittee to make the final decision on 
timing of the issue, interest rates, and the structure of the issue (serial bonds 
vs. sinking fund bonds etc. ) . This has been normal practice in the past because 
when the decision is made to go with the issue we must move very fast. 


RBCOMMENDATia^ 

A. THAT the City proceed to market $20 million in City of Vancouver E)ebentures for 
the pijrpose of sewer works, water works, and streets. 

B. THAT the Director of Finanace be eitpcv/ered to act to instruct the fiscal agents 
to proceed, after consultation with the City Manager and the Chairman of the 
Finance and Administration Ccnmittee or if one of them is not available, the 
Mayor. This would catmit Council to passing the appropriate borrcwing By-law 
(prepared by the Director of Legal Services) shortly thereafter." 

The City Manager RECOMMENDS approval of the foregoing recarmendations of the 
Director of Finance. 


5 . Heating Costs, 517 Hamilton Street 

The Director of Civic Buildings reports as follows: 

"The City owned building at 517 Hamilton Street is a two storey 
structure. The first floor contains offices occupied by City Staff, the 
second floor is the City operated Hamilton Hotel containing 19 rooms. 
The building is presently heated by the Central Heat Distributing Company. 
Domestic hot water is oil heated for the hotel and electrically heated 
for the offices. Central Heat costs have risen considerably over the 
past few years resulting in heating costs for 1978 of over $5,000. 

Alternative heating methods have been investigated, 
economical heating for this building would be a natural gais hot water boiler, 
with a natural gas fired domestic hot water heater. Anticipated savings will 
be in excess of $2,000 annually for a pay back in 3^ years. Estimated 
costs for installation are as follows: 
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Supply and install boiler 3,700.00 
Supply and install domestic hot 

water heater $. A5 .00 

Installation of meter ^^3^. 
Renovation of boiler room, concrete 

pads etc. $60 0.00 

$6,600.00 


The Director of Finance advises that if Council approves this 
report, $2,640.00 would be available from Contingency Reserve and 
$3,960.00 from the Property Endowment Fund. 

It is therefore recommended that Council approve the expenditure 
of $6,600.00 at 517 Hamilton Street so that a natural gas fired system 
can be installed." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Director of Civic Buildings be approved. 


6 . Homeowner Grants for Co-operatives 
The Director of Finance reports as follows: 

"For some years now, co-operative housing developments have been receiving the 
Provincial homeowner grant. Because of a checking process initiated as the 
result of a new co-operative requesting homeowner grant clearance, it appears 
that some co-operatives are not entitled to homeowner grants under the Homeowner 
Grant legislation as it presently exists. There is a possibility of nine co-ops 
falling in this category. 

In any multiple family dwelling which is not a Strata development, the only 
premises which are entitled to a grant are those which fall within the definition 
of 'owner-occupied apartment building'. If a development comes within that 
definition, then the owner is entitled to receive a grant for each 'eligible 
apartment residence', which is also defined. 

The problem which became apparent when the new co-op applied for a grant, (and 
which may be equally applicable to the other eight similar co-ops in the City) 
is that the new co-op does not come within either of the aforementioned definitions. 
It does not come within the definition of 'owner-occupied apartment building' 
because the Memorandum of Association does not stipulate that the building 'shall 
be owned and operated exclusively for the benefit of shareholders in the corporation 
who are occupants of the building An individual suite would not qualify 

as an 'eligible apartment residence' unless the occupant was in a position where 
he does 'own capital stock in the corporation equivalent in value to the capital 
value of the suite' . 

This matter is wholly within the jurisdiction of the Province, but your staff 
are of the opinion that the Provincial Government should be requested to change 
the Homeowner Grant legislation to permit owner/residents of co-operatives of 
this kind to qualify for the normal homeowner grant. 

It is somewhat difficult for your staff to be highly specific as to what the 
changes should be as it is a Provincial policy matter and we are of the opinion 
that the request to the Province should be to broaden it to reflect the realities 
of co-operative living, in place of the present definitions in the legislation. 

It is therefore recommended: 

THAT Council request the Provincial Government to change the Homeowner 
Grant legislation as soon as possible to enable this type of co-operative 
to qualify for the homeowner grant." 

The City Manager RECOMMENDS approval of the recommendation of the Director of 
Finance. 


FOR CO'jrJCll ACTJOri SIE ?ACE(S) 
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PROPERTY MATTERS 

RECOMMENDATION 

1 . Request to Assign Two Leases - R. E. Porter Ltd. 
The Supervisor of Properties reports as follows: 

"The City is presently leasing to R.E. Porter Ltd., two 
sites, legally described as Lots 7 and 8, Block 122, D.L. 
541, situated on the east side of Howe Street between Beach 
and Pacific Avenues and Lots 2, 3, and 4, Block 123, D.L. 541, 
situated on the south-east corner of Pacific Avenue and Granville 
Street. The two leases expire on May 10, 1980 and August 31, 
1980 respectively. 


The two sites have been developed by the lessee to provide 
off-street parking in connection with his property at 811 
Beach Avenue. In October, 1977, R.E. Porter Ltd. was placed 
in receivership, however, the appointed Receiver-Manager 
guaranteed rental payments and the accounts have been maintained 
in good standing. 

The Receiver-Manager has now advised that he has received an 
offer to purchase 811 Beach Avenue subject to the two City 
leases being assigned to the purchasers. As a result, the 
Receiver-Manager has requested the City's consent to assign 
the leases to Black Top and Blue Cabs (1960) Ltd. 

It is therefore recommended that the request to assign the 
leases of Lots 7 and 8, Block 122, D.L. 541, and Lots 2, 3, and 
4, Block 123, D.L. 541, to Black Top and Blue Cabs (1960) Ltd. 
be approved, subject to the documents of assignment being to 
the satisfaction of the Director of Legal Services." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Properties be approved. 
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4th May 1979 



TO: 


City Council 


CLASSIFICATiai: 


SUBJECT: 


Cotmunity Services Centre Development Program - 

Champlain Heights 
Rscotmendation 


The Chaitplain Heights Project Manager reports as follows: 
" BflCKGROUND 

The 1974 Chanplain Heights Areas E and F Inplementation Plan designated a site 

of approximately 11.33 hectares (20 acres) for develojmoit a connunity services 
centre. In this plan the types of uses to be developed on the site 
included parks, playfields, catmunity recreational facilities, social 
service offices, a K-12 school, two gymnasiums, an auditoriim, ice rink, 
swinming pool and local convenience shops and offices. 

The program we are new working with has been scaled down scmsvrtiat due to 
several factors - these include the declining enrolments, limited parks 
and recreational developinent capital and a general attitude of proceeding 
incrementally and building facilities over a longer period of time as 
demand and dollars are available. 

Seme of the park and recreational areas like the tennis courts and 
jogging trail have been constrxcted - other areas like the Look-out 
Park are currently mder construction. 

Planning for the 'ccraottunity recreation building' has been underway for seme 
time and is well advance. Designs have beai prepared vAiich are new being 
reviewed by the various parties involved. Subject to receipt of a Pro- 
vincial Recreational Assistance Fund grant, the construction of this 
ceirponent should begin this fall. 

If the canraunity centre and school were the only facilities to be con- 
stiructed on the site, the development procedure would be relatively 
straightforward as the site is now zoned RS-1 and ceitmunity facilities and 
schools are permitted uses within this zone, however, as this has been 
designed as a multi-use site, involving cerrmercial uses, tiie procedure 
is somewhat more catplex. Specifically, because the plans contatplate 
develcpient of retail stores and office space, a rezoning is required. 
The plans also conteirplate installation of a dedicated roadway necessitating 
a subdivision. As a part of this process a "concept plan" has been prepared 
to guide development of the site and it is recommended that the property 
be rezoned in accordance with this "concept plan". 

The rezoning process takes approximately 6-8 veeks largely due to the 
amount of time reqviired to adequately notify area residents and prepare the 
necessary docunentation. Such a timetable will permit adequate notification 
and processing of material; and at the same time it will enable us to complete 
the process before the sunrner months when significant public hearing and 
evening meetings are discouraged. 


The purpose of this report therefore is to present Council with a draft 
'concept plan' and to reqviest approval for taking the plan and acoatpanying 
rezoning to a public hearing. The draft plan is attached as Appendix A. 

This report identifies each ccitponent of the plan and presents a brief 
description of its purpose. The attached 'concept plan' shews these uses 
in relationship to the overall site and establishes appropriate parameters 
to guide development. 


PURPOSE 


/ 
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CcttiTtunity Recreatimal facility ; developnent of approx, 1,858 sq.m. 
( 20,000 sq.ft.) of recreational space is planned - this building 
will include a multi-purpose iteeting roan, an arts/crafts roan, 
a lounge, an exercise roan, four ball courts, change roans and 
lockers as well as space for general administration. 

Schools; With the School Board experiencing declining enrolments 
in other areas of the City, the school facilities to be con- 
structed on site were reduced fran those shown in the 1974 
Inplementation Plan. This plan projected a ootprehensive school 
development encatpassing K-12 plus associated support facilities 
such as gymnasiums and an auditorium. 

The present plans project an eleitentary school or an elementary 
annex only, however, should the demand arise space is available 
for construction of a full elementary school and a middle school. 
The School Board deferred making a decision with respect to 
construction of any new school facilities in this area until the 
school demand is reviewed in the late summer or early fall. 

In order to meet the potential demand the Board has requested that 
the City reserve an ei^t acre site for a period of three years. 
This reserve began January 1st 1979 and expires Decerrber 31st 1981. 
If school facilities are not constructed on this site then staff 
will report back at the end of the three year reserve period an. 
possible alternate uses for this land. 

Local convenience shops and offices ; The 'concept plan' proposes to a 

maximum of 1,394 sq.m. (15,000 sq.ft.) of shops and offices. The type of shops 
envisioned would be those serving the specific needs of the inmediate 
neighbourhood and could include such uses as a convenience food store, 
drugstore; neighbourhood pub/restaurant/coffee shop; beauty shop/barber 
shop; laundranat; dry cleaners etc. 

Local offices could include doctors, dentists, lawyers or account- 
ants etc. 

It is proposed that two parcels of land be si±divided to acocrtinodate the 
catmercial facilities - one for the shops and a second for the offices. 
This would permit us to market the tMO caiponents individually or as a 
package. It is suggested that these parcels be tendered an the basis of 
a 60 year prepaid ground lease. The sites may include sufficient land 
to accanmodate the buildings, pedestrian and vehicular circulation and 
parking , hovever, other land use options are open and are being 
investigated by staff. Details of the marketing plan will be presented 
to Council for approval following carpletion of this rezoning and sub- 
division process. 

Public Medical Health and Social Service Offices ; The Health Department 
and the Ministry of Human Resources have both indicated a strong interest 
in establishing offices in this area. In the original plan and through- 
out the current development, the presence of these offices was felt to 
be a very iiiportant coiponent in the overall Conmunity Services Centre. 

The actual ccnstruction of the offices will depend on the respective 
departments or Ministry's success in obtaining funds for such a devel- 
opment. For our purposes at this time it is siirply necessary to 
designate the approximate space required, the location and the use. The 
oxibined offices in this category could amount to approximately 1,858 sq.m. 
(20,000 sq.ft.) of built space. Because of the nature of this develqp- 
ment and the prcbable fact that a private biailder vrould develop the 
space for the public health unit and the social service offices, it 
will be necessary to subdivide a site large enough to accomodate 
these fvmctions. Marketing should be consistent with the local 
convenience shops and offices; that is to say it shoiiLd be tendered 
on the basis of a 60 year prepaid ground lease. Timing will depend on 
the departments' ability to seciire approvals and to ctotain funding. 
These will be the subject of later reports to Council following 
catpletion of the rezoning process. 
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5. Roadways : It was intended to connect the various parking lots 
on this site together. This connection provided a link through 
fron Butler Street to Chairplain Crescent. During discussions on 
the development of this site and the neighbouring Captain Cock 
park site to the north, there appeared to be an opportunity to 
consolidate the local traffic patterns with a road through the 
Conmunity Service Centre site adjacent to the various buildings. 
This decision would enable vs to leave Rosemont closed. During 
past disciassions in the cotntunity, it would appear that there is 
sane opposition to opening Rosenount for traffic. The Connunity 
Service Centre circulation patterns have been discussed with staff 
and they seem to have general sij^^port. The advantages of such a 
proposal are that: 

i) It will provide direct transit services to the connunity 
facilities. 

ii) It will permit closure of Rosemont to traffic which will result in a 
more integrated development plan between the Cotntunity 
Services site and Captain Cook park. 

iii) It will provide better access to the proposed Cotntunity Centre 
facilities. 

iv) It will reduce the possibility of east/west tlirough traffic 
using this as a short cut fron Bumaby or other parts of 
Vancouver south. 

As this will be a City road, a separate parcel will have to be 
subdivided and dedicated. 

6. Other recreational facilities ; The overall site has been designed to 
accormodate an outdoor swinming pool and an ice rink at sone future 
date if fmds are available and a danand exists. Location of these 
facilities are shown on the concept plan. 

7. Other general facilities ; The site has the c^jacity to accormodate 
such other uses as day care, neighbourhood house, library etc. These 
have not been located on the plan at this time but they will be 
listed as permitted uses in order to provide flexibility in the future 
should such a use be needed. 


DisCTossions have been held on several occasions with the Chaitplain Heights 
Advisory Coimittee to review plans for this site. Novanber 20th 1978 a 
p\±)lic information meeting was held to examine plans for the site. 

The itaterial contained in the proposed rezoning will be revievred by the 
C.H.P.A.C. at their meeting May 14th and if it is felt that a wider review 
is necessary, another infonnation itveeting could be held prior to the public 
hearing. 

SUFMARY 

In order to advance overall development on this site, it is necessary to 
rezone from the present RS-1 District to a CD-I Cotprehensive Developmait 
District. The Project Manager would like to progress the retail and office 
develcp concurrently with the construction of the recreation facilities. 
These latter facilities are programmed to begin during the fall. To meet 
this timetable the site must be rezoned before the end of June. 

In view of the foregoing the Project Manager recormends: 

A. THAT the Concept Plan together with this report be approved for 
the guidance of the Director of Planning in the preparation 

of a draft CD-I By-law for the Chartplain Hei<^ts Connunity 
Services Centre. 

B . THAT the Director of Planning be instructed to make plication 
to rezone the Chairplain Heights Cormunity Services Centre site 
from RS-1 to CD-I. 

C. THAT this matter be referred direct to a Public Hearing. 

The City Manager RBCCMMEMJS that the foregoing recomendations 
of the Project Manager be approved 

FOR COUNfll ^f-l^i SEE PlC^) Hi 
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DATE 


1979 OB 04 


TO: 


Vancouver City Council 


SUBJECT: Summary Report: Rezoning Application - Proposed 

Text Amendment to Arbutus Club CD-I By-law No. 4085 

CLASSIFICATION: RECOMMENDATION 


The Director of Planning, under date of 1979 05 04 has submitted a report 
on the above subject. In summary he states: 

"An application has been received from Mr. F.B. Barker, President of 
the Arbutus Club, requesting an amendment to Zoning and Development 
By-law No. 3575 whereby CD-I By-law No. 4085 would be amended to 
increase the permitted floor space ratio from 0.45 to 0.60 for the 
purpose of: 

Construction of a facility for indoor tennis, racquetball 
and squash courts, for the Arbutus Club at Nanton Avenue 
and Arbutus Street. 

The proposed facility would provide four below-grade tennis courts, 
two squash courts, two racquetball courts and a storage room (future 
change rooms), all located below four outdoor (above-grade) tennis 
courts. The facility would be located on the southwest corner of 
the site in place of the four existing outdoor tennis courts. 

By-law No. 4085, being an older CD-I By-law, restricts development 
of the Arbutus Club lands only with respect to use. All provisions 
governing the physical development which may be permitted have been 
established by resolution of Council. In order to update By-law No. 
4085, making it consistent with more recent CD-I By-laws, it is 
recommended that provisions of floor space ratio and off-street park- 
ing be incorporated into the By-law by amendment. 

An increase in the permitted floor space ratio from 0.45 to 0.50 to 
permit the proposed new facility. Increasing the floor space ratio 
from 0.379 to 0.492, is considered appropriate. However, concern 
must be raised with regard to the height and screening of the pro- 
posed facility and the adequacy of off-street parking to serve the 
Arbutus Club. The off-street parking situation might be alleviated 
by ensuring that spaces for 34 automobiles are available on the south- 
easterly tennis courts, as previously required, during the Club's peak 
season from October 1st to April 30th of each year. 

RECOMMENDATION 

The Director of Planning recommends that the following recommendation 
be received and the matter be referred directly to a Public Hearing: 

1. That the application requesting an increase in allowable 
floor space ratio from 0.45 to 0.60 be not approved. 

2. That an increase in allowable floor space ratio from 0.45 
to 0.50 be approved, thereby permitting development of the 
proposed racquets facility substantially In accordance with 
the plans submitted. 

3. That provisions governing floor space ratio and off-street 
parking be incorporated by by-law into the CD-I By-law for 
the Arbutus Club lands (By-law No. 4085); and 

4. That the 34 additional parking spaces on the southeasterly 
tennis courts, to be required on an annual basis from 
October 1st to April 30th, be incorporated as a provision 
within the CD-I By-law." 

The City Manager RECOMMENDS that the foregoing recommendation, of the Director 
of Planning be approved. 


FOR COUNCIL ACTION SEE PAGE(S) 
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Manager's Report 


DATE : May 7th, 1979 


TO: Vancouver City Council 

SUBJECT: Orpheuiti Lobby Expansion 

CLASSIFICATION: RECOMMENDATION 


The City Manager reports as follows: 
BACKGROUND 


In 1975, Council approved the purchase and renovation of the 
Orpheum, at a total cost of:- 

Purchase 3.904 Million 

Renovation 3.419 Million 

TOTAL 7.323 Million 

This was ultimately raised as follows :- 

City of Vancouver 4.558 Million 

Federal Gov't. 2.000 Million 

Public & Lottery .432 Million 

Province .333 Million 

7.323 Million 


From the beginning of this project, it was recognized that the 
lobby space would be very inadequate by present-day standards, 
and this has indeed been found to be the case: 

There is extreme congestion in the lobbies making 
particularly the elderly patrons uncomfortable and 
apprehensive. 

- There is inadequate space for coat checkrooms , and 
for refreshments. 

There are insufficient washrooms. 

There is no elevator and facilities for handicapped 
are inadequate. 

The agreement with the Federal government which resulted in their 
$2 Million grant included a commitment by the City to "use its best 
efforts to ensure that by Nov. 25, 1978 the lobby space for the 
theatre shall be enlarged to not less than 15,000 sq. ft.". 

On January 11, 197 7 Council agreed to purchase for its Property 
Endowment Fund the properties between the Orpheum and Smithe 
Street for $350,000. The buildings on that site have been leased 
on a month-to-month basis. 


In 197 7 Ron Nelson, of Thompson, Berwick, Pratt & Partners, the 
architects for the Orpheum restoration, provided rough sketches 
and plans for a possible addition which would remedy all the 
defects listed above, and would link into the existing lobbies 
at three levels. An additional lowest level, slightly below 
grade, can be used as a restaurant/pub which would also service 
the bars in the lobbies. This would be commercially profitable 
and pay for its own share of the capital costs. 

Brooks Wedge and Associates estimated the costs of construction 

?Ln*^^.^'--^4°''' ^^^^'^ ^ "^^^^ l^"^"^ starting date. Based on a March 
iy80 date, the costs would be close to 2.0 Million, or 2.5 Million 
including the purchase price of the site, and fees. 

Excluded from this estimate is the cost of furnishings, which 
which will be needed late in 1980. Costs of these are now 
estimated at $50,000 and will be reported to Council in 19 80 
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Board of Administration, January 15, 1971 .... (PROPERTIES) ... 6 


PART II 
SALES 


7. RECOMMENDED that the following application to purchase re- 

ceived by the Supervisor of Property and Insurance be approved under 
the terms and conditions set down by City Council. This lot is 
marketed on the basis of fixed price, in accordance with Council's 
instructions regarding the sale of single family residential lots in 
Chainplain Heights . 


Re: Lot 7, Blk. 8, D.L. N^g 339, Plan #13308 

S/S 48th Ave. between Tyne St. & Boundary Rd. 
Champlain Heights 


NAME 


LOT 


APPROX.SIZE SALE PRICE 


TERMS 


CONDITIONS 


Mate 
Zrno 


i+O' X 157.79 ' 
157.81' 


$12,000.00 


City 
Terms 
@ 9-3/14^ 


This lot 
a Public 
Easement 
S.IO' of 


subject 
Utility 
over the 
the E.5' 


8. RECOMMENDED that the following application to purchase re- 

ceived by the Supervisor of Property and Insurance be approved under 
the terms and conditions set down by City Council. This lot is 
marketed on the basis of fixed price, in accordance with Council's 
instructions regarding the sale of single family residential lots in 
Champlain Heights. 

Re: Lot 13, D.L. 339, Plan 13659- 

Sit: S/S i4-9th Ave., between Tyne & Boundary 

NAME LOT APPROX.SIZE SALE PRICE TERMS CONDITIONS 


Luis 13 120' X J43.5' $12,700.00 City Subject to a bulk 

Domingues ^ , Terms head agreement, 1 

^^'^^ @ 9-3 A?^ above lane. 


FOR ADOPTION SEE PA6E(S) ^5.5.. 
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These costs were communicated to the Symphony Society and the 
Community Arts Council. In view of Council's having provided 
the largest share of the costs of acquiring and renovating 
the main theatre, they were advised to look elsewhere for funds 
for the lobby addition. 

The Community Arts Council agreed to undertake a fund raising 
drive from corporations and from the public for a total of 
$750,000 and the Vancouver Symphony Society agreed that part 
of that sum could be raised in the form of a ticket surcharge 
for a limited period, applying to all users of the Orpheum and 
averaging 25^ per ticket. 

On that basis the Mayor, on behalf of the City, the Vancouver 
Symphony Society and the Community Arts Council, approached 
the Province on December 19, 1978, requesting a provincial 
contribution. 

On May 4, 1979, the Mayor received a commitment from the Hon. 
Hugh Curtis, that the Province will contribute, out of the 
lottery funds, the sum of $400,000 unconditionally, plus $600,000 
to match the fund raising drive, for a total provincial contribu- 
tion of $1 Million. 

This would permit the project to go ahead if a) the City were 
willing to contribute the site, now held in its Property 
Endowment Fund and b) the City can find a tenant for the 
restaurant/pub in the lower level who would contribute $400,000 
towards the capital costs as pre-paid rental. (Alternatively, 
the lessee should finance his furnishings and equipment and 
agree to an annual lease sufficient to make an investment by 
the City of $400,000 commercially viable.) 

The total budget for the addition would then be contributed 
as follows : 

City (site) 350,000 

Fund-raising 750,000 

Province 1,000,000 

Commercial space 400,000 


2,500,000 


RECOMMENDATIONS 


To permit the project to proceed, it is RECOMMENDED that Council 
authorize the following steps to be taken: 

A) Termination notices be given to the tenants in the 
buildings on the site between the Orpheum Theatre 
and Smithe Streets. 

B) The above buildings be demolished. 

C) The site be removed from the Property Endovmient Fund and 
made available for the project. 

D) Thompson, Berwick and Pratt, the architects for the Orpheum 
restoration, be appointed as architects for the lobby 
expansion. 

E) A users' committee be set up to work with the architects, 
consisting of the following or their representatives: 

City Manager 

Director of Civic Buildings 

Manager of Civic Theatres 

Civic Theatres Board 

Manager, Vancouver Symphony Society 
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F) Accept the offer of the Community Arts Council to launch a 
fund-raising drive from private and public sector. 

G) Accept the offer of the Vancouver Symphony Society to levy a 
ticket surcharge (averaging 25<: per ticket) commencing in 1980, 
and impose this on all events in the Orpheum until, together 
with funds raised under (F) , the total amounts to $750,000. 

H) Seek proposals from restaurant operators for the long-term 
lease of the lower floor and the servicing of all the bars, 
preferably in the form of a prepaid lease which can be 
applied to the capital costs, recognizing that if the prepaid 
lease is not possible the City will need to invest an addi- 
tional $400,000 in the project, to be recovered with interest, 
through leasing revenues. 

I) Authorize the preliminary costs (demolition, architects' and 
consultants' fees) to be charged against the unconditional 
Provincial $400,000 contribution. 

J) Request the Director of Finance to report to Council, before 
construction tenders are called, on the total financing 
available, the projected cash flow, and the need, if any, 
for some interim financing. 


fOR COL'NCIL ACTION SEE PAG£(S) JJ. 
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MANAGER'S REPORT 


DATE May 4. 1979 


TO: 


Vancouver City Council 


SUBJECT : 


Local Irtprovanents by "Petitions' 


CLASSIFICATION: RECXMIEKnATION 6e OONSIEESmON 


The City Engineer rqwrts as follows: 
"First Step. Petition Projects 

As required by the Local Lnprovement Procedure By-I^, projects for: 

- Pavanents & Curbs, Higher Zoned 

- Pavements 6e Curbs, Local Residential 

- Lane Pavements 

- P.C. Concrete Sidewalks 

- Speed Deterrent Buqps 

ahcMn en the attached schedule dated 4, 1979 are advanced to Council 'by 
PetitiOTi' . 

Old Bate - One lane pavement petition project should be dealt with under the old 
cost formula; the original petition request was received prior to Fdmiaxy 15, 
1978 but. experienced delay in being processed and approved. 

This vTill require special relief under Section 67 of the Ey-LEBir (vrfiich requires 
affirmative votes of two-thirds of all the meoobers of Goincil. ) 

CAPITAL FUNDS - The projects have beoi divided into tuo gnx^s - 'A' and *B* 


Funds for the City share of speed deteirrent bunnps, P.C. Concrete sidewalk, pavement 
and curbs - local residential, lane pavements - local residential are available in 
already appro ved capi tal biidgets. 

The City's share of the cost for Higher Zoned sti^ets has already been approved in 
the 1979 Basic Capital Budget except for $80 000. This amount we eaqpect to be 
covered by anticipated defeats by property owners. If these defeats do not materia- 
lize, funds vxxild have to be advanced from ft^xore years. Approval to advance 
$80 000 shoxild this occur is requested. 


As was explained in the presentaticn of the Basic and Supplementary Capital Budgets, 
the funding for the lane paving program comes larg^yfrom Su^lementary Capital. 
The size of the program depends on the nvrfcer of petitions sttoltted the tax- 
payers and the last month of petition receipts has to be estimated. 

Estimates for the Supplementary Capital Budget were based on petitions received at 
the beginning of 1979 plus an allowance for those expected by the deadline date. 
A flurry of activity prior to the deadline date resulted in an addi ti o n a l 40 peti- 
tions rather than the 10 e9q>ected. The cost to the taxpayer has been Increased to 
reduce the impact on Supplementary Capital finds as directed by City Cowcil and 
this has been effective but the reduction was over estimated. The Jme Court of 
Revisioi thus r^esents a total of 90 petitions submitted by taxps^ecs rather than 
the 60 predicted. The demand for dust and pothole elimination continues to be an 
inaportant matter to property owners. and to defer the progr a m would result in many 
coDDplaints . 

Funds are not available in the current budget for the City share of "lane pavements 
- local residential" and "pavement and curb - local residential", listed in this 
group. These will require additional Supplementary Capital in the amount of 
$238 000. To deal with these "extra" petitions, we submit that Couicil consider 
undertaking the projects in Group 'B' and approve an additional $238 000 in 
Supplementary Capital. 


Group 'A' ; 


Group 'B' : 
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The Provincial Cannunity Services Grant applications now being processed will re- 
sult in some freed-xjp funds which coiiLd be directed to make vp the shortfall in 

j Stpplanentary Capital. When these funds are available, we would recoranend that 

I they be directed towards the lane paving program. 

Even with the unexpected last minute activity, the total lane paving program pre- 
sented here is less than last year's total program. If the funding of Group 'B' 
is defeirred until 1980, a large increase in fimds will be required next year as 
the petitions received throtigh the remainder of this year would also be deferred. 
We recommend that the Group 'B' projects be funded this year to avoid over-bvnrdening 
next year's budget and also to avoid conplaints fran taxpayers e:q)ecting their 
projects to be coipleted this sunmer." 

Second Step 

The Director of Finance siixnits the following report on the financial arrangements: 

' "In accordance with the provisions of the Local Inprovement Procedure By-Law, I am 
subnitting the City Engineer's report dated May 4, 1979. 

The estimated total cost of the improvements (Group 'A') is $1 614 552; the City's 
share of the cost is $1 016 750. 

I have to report that the necessary financial arrangements can be made to carry 
out this work subject to the approval of an increase in 1979 Basic Capital for 
Higher Zoned streets, in the amount of $80 000. This does not require the provi- 
sion of additional funds but merely advances a portion of Streets five-year plan 
authority from future years. 

The estimated total cost of the inprovements (Group 'B') is $397 287 and the City's 
share of the cost is $238 040. The City Engineer is recommending approval of funds 
from the unallocated 1979 Si;5)plementary Capital Budget to cover the City's share 
of the cost. 

So far in 1979, Council has approved a Streets Capital Budget totalling $6 398 615 
with $5 296 375 coming fron the Basic Capital Budget and $1 102 240 coming from 
the Supplementary Capital Budget. As of the date of this report, the unallocated 
balance in the Sxjpplementary Capital Budget is $1 178 000 and reports dealing with 
the following items are currently being prepared for Cotmcil's Consideration: 


Local Itrprovements (this rqjort) 

$ 238 000 

Kiwassa Neighbourhood House 

39 000 

West Health Ihit 

60 000 

Indian Centre 

300 000 

Library Circulation System 

442 000 

diamplain Heights Branch Library 

125 000 

Stanley Park - Sewer Work 

175 000 

Canibie Bridge 

800 000 

TOTAL 

$2 179 000 


The $238 000 requested by the City Engineer to meet 1979 petitions for street and 
lane works in this report must be considered in relation to the other demands 
listed above. If it is not approved at this time, there will be insxifficient 
time before the Jme Court of Revision and these works would be delayed for a year. 
Accordingly, this is referred to Council for Consideration. 

RECCM4ENDATICN & CONSIDERATION 

The City Engineer and the Director of Finance RECCbfEND undertaking the projects 
referred to in Grotp 'A; and RECCtflEND that: 

a. The reports of the City Engineer and Director of Finance be adopted together 
with details of the Second Step Report on file in the City Clerk's office. 

b. Special relief be given on Item 70 because of the administrative delay so 
that it is treated as though filed prior to August 1, 1978. (2/3 majority 
required. ) 

...3/.. 
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c. The following be designated as School CollectX)r Streets for the purpose of 
Part 1 of the Local Inprovanent Procedure By-Law: 

- Balaclava from 15th to 16th Avenues 

- Jfeple from 2nd Avenue to L/S 2nd 

- ^bscrop from Joyce to Hoy 

- Penticton from Turner to L/S Hastings 

- Renfrew from Broadway to a point 194 feet south 

d. The City owned parcels shown on the list attached to the detailed Second 
Step Report for the Local Inprovement projects be declared assessable. 

e. Council approve an increase in the 1979 Basic Capital Budget for the City 
share of Higher Zoned Streets of $80 000 less the City share of the Cost 
of defeated projects. 

f . The projects listed in the attached "Schedule of Local Irrprovement Projects" 
dated May 4, 1979 be broxogjit before the Court of Revision already scheduled 
for 7:30 p.m. Thursday, June 14, 1979. 

The City Engineer and the Director of Finance submit for OCX^SIDERATICft^ of Council 
the ^proval of the projects and the $238 000 in 1979 Si:5>plementary Capital to 
cover the City's share of petitioned street and lane works listed in Group 'B'. 
If these projects are approved, they will be advanced to the June Court of 
Revision and constructed this year." 

The City Manager RECa^1EM)S the Recornnendations of the City Engineer and the Director 
of Finance be approved and submits projects in Group 'B' for Council's Consideration. 


FOR COUNCIL AC'IOf; SEE ?kQi{S)....j[2i.. 
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MANAGER'S REPORT 


DATE May 14, 1979 


TO: 


VANCOUVER CITY COUNCIL 


SUBJECT : 


Gas town Street Closure 


CLASSIFICATION: CONSIDERATION 

The City Engineer reports as follows: 

"The purpose of this report is to inform Council that the Gas town Historic Area 
Co-ordinating Committee Society have requested permission to hold an event called 
the Gastown Fiesta. City Council's consideration is necessary since the event 
was not approved with the 1979 event calendar. 

The application for the Gastown Fiesta was received by the City on May 9, 1979. 
As the dates of this proposed celebration are May 20 and 21, 1979, the application 
was reftised due to the failure of the organizers to meet Council approved FEST 
guidelines calling for 90 days advance notice. The City was informed that a letter 
dated April 16, 1979 had been sent confirming the Gastown Fiesta and other proposed 
Festival dates for 1979 and that the event was planned. A check of incoming mail 
registry showed no record of such a letter being received. In view of the fore- 
going, a special FEST Committee meeting was called to discuss the proposed events 
with a representative of Gastown. 

The FEST Committee can deal with this event, but in doing so, must contend with 
many problems. The Engineering Department is experiencing a shortage of staff 
time to prepare the necessary plans and co-ordinate them with outside work crews. 
To accommodate this event on short notice means staff must incur added costs. 

B.C. Hydro representatives will do everything possible to cope with this short 
notice and must revise their schedules which have been prepared for the long 
weekend . 

The Health Department and the Liquor Control and Licensing Branch will meet with 
the applicant to finalize details concerning food and liquor. 

The Police Department will experience the most severe problems as their personnel 
were fully utilized during the weekends of the Marathon Road Race and the Granville 
Mall Bed Races. Also, they have a prior commitment for Sunday, May 20, 1979 and 
the Gastown Fiesta will tax their manpower to the limit and result in scheduled 
leaves being changed. In addition, there is no provision in their budget for the 
unscheduled calling out of reserve police officers to be present at this event. 

These issues were discussed at the FEST meeting and the Committee agreed to proceed 
provided the applicant pays normal Engineering costs and all Police 
Department costs. This arrangement is acceptable to the applicant. 

The FEST guidelines are intended to help event organizers and civic staff process 
events in the most efficient way possible. In this case, scheduled work and 
manpower allocations must be revised to accommodate the event. The FEST Committee 
is concerned that the original intent of the Committee will be eroded if exceptions 
are made to the guidelines by approving applications on such short notice. In this 
case only, justification for approval of the Gastown Fiesta is the apparent break- 
down in communications since the April 16 letter was not received. 
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Should Council approve the applicant's request to hold this Gas town Fiesta 
event on May 20 and 21, 1979 from 10 a.m. to 10 p.m., such approval should be 
subject to the following conditions: 

1) The applicant enter into an arrangement satisfactory to the Director of 
Legal Services indemnifying the City against all claims that may arise 
from the closure, such indemnity to be in the form of insurance in which 
the City of Vancouver is named insured. 


2) Any food concessions be approved by the Health Department. 

3) The costs of any street cleaning required over and above normal street 
cleaning be borne by the applicant . 

4) The costs of temporary traffic controls and the necessary police officers 
be borne by the applicant; 

5) All necessary permits be obtained prior to the event. 

Further if Council agrees to the sale of alcoholic beverages on the street, the 
Provincial Liquor Control and Licensing Branch be so advised." 

The City Manager submits the above report of the City Engineer for CONSIDERATION. 
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REPORT TO COUNCIL 



STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


APRIL 26, 1979 


A meeting of the Standing Committee of Council on Community Services 
was held on Thursday, April 26, 1979, in Committee Room No. 1, Third 
Floor, City Hall, at approximately 1:30 P.M. 


PRESENT ; Alderman Gerard, Acting Chairman 
Alderman Marzari 
Alderman Little 

ABSENT ; Alderman Bellamy 
Alderman Rankin 


The Minutes of the Community Services Committee Part Report dated 
April 5, 1979 and the Minutes of the April 12, 1979 meeting were 
adopted. 


Recorded Vote 

Unless otherwise indicated, votes of the Committee on all items 
are unanimous. 


RECOMMENDATION 

1. Progress on Care Facility - Champlain Heights 

The Committee, on April 5, 1979, after hearing of problems 
associated with the development of an intermediate care home in 
Champlain Heights, passed four recommendations including: 

"THAT the Champlain Heights Development Consultant 
report back to the Community Services Committee in 
two weeks on progress toward construction of the 
Champlain Heights intermediate care home." 

The Committee had before it a memorandiim dated April 18, 1979, 
in which Champlain Heights Assistant Project Manager J. M. Egan 
reported as follows : 

'Late yesterday afternoon, Tuesday, 17th April, a letter was 
received from CM. & H.C. by Kenneth Lee, Architect for the 
Champlain Heights Care Facility, which informed him that despite 
concerns on the matter of "cost" and "travel distance", prelimi- 
nary drawing submitted April 12th were "acceptable in principle" 
and that the architect was "authorized to proceed with working 
drawings". Additional comments on the design and layout of a 
detailed nature were also made: 

e.g. "provide second exit from locker room area". 

On Thursday, 12th April, the Urban Design Panel commented 
favourably on the proposed development reconmending approval.' 


COMMITTEE CLERK: 


H. Dickson 


Adoption of Minutes 


Continued . . . . 


Report to Council 

Standing Committee of Council on Community Services 
April 26, 1979 
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Clause No. 1 Continued 

Mr. Egan appeared before the Committee and during brief 
discussion explained that the Committee's consideration on 
April 5th of the Champlain Heights intermediate care home did 
result in a rapid review of the project by Central Mortgage & 
Housing Corporation and the architect now has the go ahead 
to prepare working drawings . 

It was 

RECOMMENDED 

THAT the memorandum dated April 18, 1979 from the 
Champlain Heights Assistant Project Manager regard- 
ing the Champlain Heights care facility, be received. 

FURTHER THAT a letter of thanks be sent to Central 
Mortgage & Housing Corporation for expediting the 
approval of preliminary drawings for the Champlain 
Heights care facility. 


2. Development Permits for Holding Bars - 
Progress Report 

The Committee had before it for consideration a Manager's 
report dated April 19, 1979 (copy circulated) in which the 
Director of Planning reported on the niomber of holding bars and 
their seating capacities approved since Council, on January 23, 
1979, authorized the Director of Planning to approve development 
permit applications for holding bars. 

Mr. Al Floyd of the Development Permit Group of the Planning 
Department appeared before the Committee on this matter. 

During brief discussion the Committee noted the number of 
liquor outlets in the City continues to proliferate; that 136 
seats in holding bars have been approved since January 23, 1979. 

Following discussion, it was 

RECOMMENDED 

THAT the City Manager's report dated April 19, 1979, 
on development permits for holding bars, be received. 


3. Grant Request - Dial-a-Dietitian Service 

The Committee had before it for consideration a Manager's 
report dated April 11, 1979, (copy circulated) in which the 
Acting Medical Health Officer reported on the operation of the 
Dial-a-Dietitian Service which provides information for the 
community on food and nutrition. 

The report noted the service handled 5,514 calls in 1978 
and that a grant of $1,680.00 to cover rent and telephone expenses 
is required to keep the service operating from April 1st, 1979 to 
March 31st, 1980. 

During discussion, the Committee noted that the Manager's 
report contained a statement from the Comptroller of Budgets & 
Research that there is currently an uncommitted balance of 
$20,381.00 in the community services grants budget and the 
Committee was reminded that Council's approval of various grants 
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Clause No. 3 Continued 


has now expended this balance. Any grant for the Dial-a-Dietitian 
Service would therefore have to come from contingency funds. 


It was 
RECOMMENDED 

A. THAT the Dial-a-Dietitian Service continue in 
its current role and present level of operation. 

B. THAT a grant of $140.00 per month be approved 
for the period April 1st, 1979 to March 31st, 
1980, as follows: 

Rent $100.00 per month 

Telephone 40.00 per month 

Total $140.00 per month 


The meeting adjourned at approximately 1:50 P.M. 


* * * * * 


CITY OF VANCOUVER 
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REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, January 26, 1971, in the Council Chamber at 
approximately 9:30 A.M. 

PRESENT ; His Worship the Mayor 

Alderman Adams, Bird, Broome, Calder, Hardwick, 
Linnell, Phillips, Rankin, Sweeney 
and Wilson 

CLERK TO THE COUNCIL ; R. Thompson 

PRAYER The proceedings in the Council Chamber were opened with 
prayer. 

ACKNOWLEDGMENT There were present in the Council Chamber 

students and teachers from two classes of the 
Vancouver City College. 

'IN CAMERA* MEETING 

The Council agreed to an 'In Camera' meeting later this 

day. 


ADOPTION OF MINUTES 

MOVED by Aid. Linnell, 
SECONDED by Aid. Bird, 

THAT the Minutes of the Inaugural and Regular Council 
meeting (including 'In Camera'), dated January 19, 1971, be 
adopted . 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Bird, 
SECONDED by Aid. Linnell, 

THAT this Council resolve itself into Committee of the 
Whole, His Worship the Mayor in the Chair. 

- CARRIED 

REPORT REFERENCE 

Harrison Plavsic Kiss New Provincial Courts 

Architects (Vancouver) Complex 

His Honour District Judge Eckardt spoke in connection with the matter, 
generally in favour of the report and the City Prosecutor appeared 
stating he was not in agreement with the proposed concept of 
the building. 

Some discussion ensued on the advisability of proceeding at 
this time to provide for an additional three courts beyond the 
fourteen shown in the plan, the architect having shown how these 
courts could be designed at this time on an economical basis. 
The need for three libraries was questioned. 

(For Council action see pages 8 and 9) 

UNFINISHED BUSINESS 
1971 Centennial Project 


It was agreed to defer consideration of this matter 
pending the hearing of delegations later this day. 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


APRIL 26, 1979 


A meeting of the Standing Committee of Council on Planning 
and Development was held in the No. 2 Committee Room, Third Floor, 
City Hall, on Thursday, April 26, 1979 at approximately 1:30 p.m. 


PRESENT : Alderman Harcourt, Chairman 

Alderman Ford 
Alderman Kennedy 
Alderman Puil 

ABSENT : Alderman Boyce 

CLERK TO THE 

COMMITTEE : M. L. Cross 


RECOMMENDATIONS 

1 . Monthly Status Report on Rezoning Applications 

The Committee considered a memorandum dated April 9, 1979, 
from Mr. D. McDonald, Zoning Planner, forwarding the monthly status 
report on rezoning applications for the month of March, 1979 (on 
file in the City Clerk's Office). Mr. R. Scobie, Zoning Division, 
detailed several of the items for the Committee. 

RECOMMENDED 

THAT the monthly status report of rezoning applications 
for the month of March, 1979 be approved. 

2 . Shaughnessy Hospital; Rezoning Policy Area 

The Committee considered a report of the City Manager dated 
April 17, 1979 (copy circulated). 

Mr. M. Pedneault, Associate Area Planner, advised that on 
February 20, 1979 Council approved recommendations of the Standing 
Committee on Planning and Development that the Director of Planning 
be instructed not to consider any rezoning applications from RS-1 
in the Shaughnessy Hospital Area and that he report back on appro- 
priate boundaries relating to this recommendation. The key area 
for hospital related development would correspond directly with 
proximity to Shaughnessy Hospital. The Director of Planning 
recommended the boundaries within which there should be no rezoning 
applications from RS-1 should be the area fronting on or bounded 
by West 24th Avenue, Cambie Street, Selkirk Street, West 37th Avenue 
and Kersland Drive. 

The Director of Planning 's report noted that in defining any 
policy area it should be made clear that this does not apply to 
those properties zoned other than RS-1 and it should not be construed 
to indicate that rezoning applications from RS-1 outside this area 
will necessarily be assured or viewed approvingly. The Director 
of Planning also recommended that he be instructed to bring to 
Council's attention any application made against this advice. 
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Report to Council 

Standing Committee of Council 

on Planning and Development 

April 26, 1979 (II-2) 

Clause No. 2 cont'd : 

In answer to a question as to why the residential area adjacent 
to the bus depot from 41st to 37th Avenues was not included in 
the policy area, Mr. Pedneault advised that they had directed their 
attention to the area immediately surrounding the Shaughnessy 
Hospital. 

Mr. J. Smith, on behalf of the residents of the area, requested 
that the residential area extending from the north side of 41st Avenue, 
from Cambie to Oak Streets up to 37th Avenue also be included. 

The Committee, 

RECOMT/IENDED 

A. THAT the Director of Planning advise applicants that 
Council has established a policy which does not support 
the rezoning of properties presently zoned RS-1 which 
front on or are generally bounded by West 24th Avenue, 
Cambie Street, Kersland Drive, West 41st Avenue, Oak Street, 
West 33rd Avenue and Selkirk Street. 

B. THAT the Director of Planning be instructed to bring 
to Council's attention any application made against 
this advice. 

(Alderman Kennedy wished to be recorded as in favour of the 
Director of Planning 's recommendations and opposed to the 
Committee's amended recommendation to include the area 
between 37th and 41st Avenues.) 

3 . Liaison Aldermen 

The Committee considered: 

(a) Extract from the minutes of the Planning and Development 
Committee dated March 8, 1979 (copy circulated), 

(b) Extract from the minutes of the Vancouver City Council 
meeting of March 20, 1979 (copy circulated) . 

(c) Letter dated March 20, 1979 from Mr. P. Malhuish, 
Oppenheimer Area Planning Committee (copy circulated) . 

(d) Letter dated April 24, 1979 from Mr. K. Takeuchi , 
Oppenheimer Area Planning Committee (copy circulated) . 


After discussion the Committee, 
RECOMMENDED 

THAT Alderman Ford be appointed as Liaison Alderman to 
to the Oppenheimer Area Planning Committee. 


* * * * 

The meeting adjourned at approximately 2:10 p.m. 

* * * * 
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ON 

TRANSPORTATION — 


April 26, 1979 


A meeting of the Standing Committee of Council on 
Transportation was held on Thursday, April 26, 1979, in the 
No. 1 Committee Room, third floor. City Hall, at approximately 
3:30 p.m. 


PRESENT: Alderman W. Kennedy, Chairman 

Alderman H. Boyce 

Alderman M. Harcourt 

ABSENT: Alderman D. Bellamy 

Alderman H. Rankin 

COMMITTEE CLERK: J. Thomas 


The minutes of the meeting of April 5, 1979, were adopted. 
RECOMMENDATION 

1. King Edward Avenue and Blenheim Street 

The Committee considered a Manager's Report dated April 6, 
1979, in which the City Engineer reported as follows: 

"In December, 1978, City Council passed a motion which 
had been brought forward by the Transportation Committee 
which read as follows : 


'...that the City Engineer report back following 
further meetings with the Lord Kitchener School 
Consultative Committee and other community groups 
in the area on traffic problems in the vicinity 
of King Edward Avenue and Blenheim Street.' 

Since that time, the following actions have occurred at 
the intersection to improve the traffic conditions: 

1. The ornamental hedge on the northeast corner has 
been cut down to improve visibility; 

2. Additional pedestrian crossing signs have been 
installed on the median to further advise motorists 
of the crossing activity at this intersection; 

3. Parking prohibitions have been installed on the 
approach to the crossings to increase visibility 
for approaching motorists. 

The Department has contacted the Lord Kitchener Consultative 
Committee to schedule a meeting to discuss traffic conditions 
at this intersection. In discussions with an authorized 
representative, it has been determined that the Consultative 
Committee is now satisfied with the actions taken by the 
Engineering Department and does not wish to pursue the 
issue any further. 

The City Engineer recommends that no further action be 
taken at this time relative to the intersection of King 
Edward Avenue and Blenheim Street." 
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Clause 1 continued 
RECOMMENDED 

THAT no further action be taken at this time relative 
to the intersection of King Edward Avenue and 
Blenheim Street. 


2. Bus Stop Spacing on MacDonald Street - 4th Avenue 
to Broadway 

In a Manager's Report dated March 5, 1979 (circulated), 
the City Engineer reviewed the status of bus stop spacings 
on MacDonald Street between 4th Avenue and Broadway. 

Following consideration of this report, the Committee 

RECOMMENDED 

A. THAT the bus stops on the west side of MacDonald 
Street at 5th and 7th Avenues, and on the east 
side of MacDonald Street at 8th and 6th Avenues 
be cancelled; 

B. THAT a bus stop be established on the west side 
of MacDonald Street at 6th Avenue, and 

C. THAT a bus stop be established on the east side 
of MacDonald Street at 7th Avenue. 


3 . Bus Stops Near Hudson Street at Marine Drive 

The Committee had for consideration a Manager's Report 
dated April 18, 1979 (circulated), in which the City Engineer 
reported on the proposed relocation of bus stops in the vicinity 
of Marine Drive and Hudson Street. The review was initiated by 
a number of citizen requests for relocation of bus stops 
east bound on Marine at Hudson and southbound on Hudson at 
72nd Avenue. 

With the aid of diagrams and maps of the area, the Assistant 
City Engineer, Traffic Division, reviewed the proposed changes 
which would increase safety factors and involve minimal disruption 
to parking in the surrounding high density residential area. 

RECOMMENDED 

A. THAT a bus stop be established on the west side 
of Hudson Street at 73rd Avenue. 

B. THAT a bus stop be established on the west side 

of Hudson Street at the lane south of 71st Avenue. 

C. THAT the bus stop on the west side of Hudson 
Street at 72nd Avenue be cancelled. 


* * * * * 


The meeting adjourned at approximately 3:40 p.m. 

FOR COUItCIl AfJiOH S^E PAGE(S) .. 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 

April 26, 1979 


A meeting of the Standing Committee of Council on 
Finance and Administration was held on Thursday, 
April 26, 1979, at 3:30 p.m., in the No. 3 Committee Room, 
third floor. City Hall. 

PRESENT ; Alderman Puil (Chairman) 
Alderman Little 
Alderman Ford 
Alderman Gerard 
Alderman Marzari 

CLERK: E. Bowie 


RECOMMENDATION : 


1. B.C. Table Tennis Association - Grant Request 

The Committee had for consideration a letter dated 
April 15, 1979 from Mr. Don Marquardt, Management Committee 
Chairman of the B.C. Table Tennis Association (copy circulated) 
requesting a donation of $500.00 to aid in the hosting and 
tournament expenses for the 34th Inter-Provincial Team Table 
Tennis Championships to be held in Vancouver on May 18-21, 1979. 

The Committee 

RECOMMENDED 

THAT the request of the B.C. Table Tennis Association 
be not approved and, further, that the Parks Board, 
the Vancouver Aquarium Association, and the Museum 
and Planetarium Association be requested to consider 
issuing complimentary tickets to their facilities for 
participants of this competition. 


2 . Brockton Point Cricket Club - Grant Request 

The Committee had for consideration a letter dated 
April 20, 1979 from the Brockton Point Cricket Club (copy 
circulated) . This club has been invited to participate in 
a Canada wide club championship. They have requested 
assistance from the City to help defray costs of travel, 
accommodation, etc. to and from game sites. 

The Committee 

RECOMMENDED 

THAT the request of the Brockton Point Cricket Club 
be not approved. 
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3. SKAL Club of Vancouver 

Vancouver City Council, at its meeting on March 6, 1979, 
referred the request of the Vancouver SKAL Club for a grant 
in lieu of rental of the Queen Elizabeth Theatre to the 
Standing Committee on Finance and Administration for con- 
sideration. 

The Committee had for consideration a further letter dated 
April 17, 1979 from the SKAL Club of Vancouver (copy circulated). 
This club had booked the Queen Elizabeth Theatre for April 28, 
19 79. Upon cancellation of this booking, they were advised 
that a cancellation fee of $200.00 would be charged. The 
Club is now requesting a grant in the amount of $200.00 to 
cover this expense. 

The Committee, after discussion 

RECOMMENDED 

THAT the request of the SKAL Club of Vancouver for 
a grant to cover the cancellation fee of $200.00 
for the Queen Elizabeth Theatre be referred to the 
Civic Theatres Board for decision. 


4. Sprinkler Plan Checking 

Vancouver City Council, at its meeting on November 21, 
1978, approved the following recommendation from the Standing 
Committee on Finance and Administration regarding the 
Departmental Review - Fire Department : 

"D. That the following items be referred to the City 
Manager for report back to the Committee, 
including the Director of Permits and Licenses' 
comments on item (ii) ; 

(ii) The temporary position created by Permits 
and Licenses Department for sprinkler plan 
review be made permanent and under the 
authority of the Fire Department . . $30,000." 

The Committee had for consideration a Manager's Report 
dated March 27, 1979 (copy circulated) in which the City 
Manager reports on this temporary position. 

The City Manager recommends that a new position of 
Mechanical Engineer I be established and located in the 
Department of Permits and Licenses. 

Following a short discussion, the Committee 

RECOMMENDED 

A. THAT a new position of Mechanical Engineer I be 
established, subject to classification by the 
Personnel Services Department. 

B. THAT this position be offset by the elimination 
of a Plumbing Inspector I position, which would 
result in an estimated net annual cost to the 
City, at 1978 rates, of $2,904. 

C. The Comptroller of Budgets and Research advises 
that if this report is approved, the additional 
funding will be provided in the departmental 
operating budget. 

... 3 
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on Finance and Administration 
April 26, 1979 

INFORMATION ; 

5. Provincial Government's Recreational Facilities 
Assistance Program (REFAP) - Capital Grant 
Applications 1979 

Vancouver City Council, at its meeting on April 24, 1979, 
when dealing with the attached Manager's Report dated 
April 20, 1979, referred this item to the Standing Committee 
on Finance and Administration with power to act. 

For the first time, in 1978, City Council was requested 
by the Provincial Government to review and assign priority 
to applications from public and private bodies in Vancouver 
requesting capital funds from the Province under its 
Recreation Facilities Assistance Program (REFAP) . The same 
procedure is being followed this year. 

Fifteen projects were recommended by City Council 
in 1978, for a total REFAP funding of $3,133,425. The 
Provincial Government have approved $1,914,216 to date. 
The Director of Social Planning has submitted the following 
projects for submission to the Provincial Government for 
funding under the REFAP in the order of priority listed 
below: 

AMOUNT REQUESTED 
PRIORITY PROJECT FROM REFAP 


1. 

Kerrisdale Pool Covering/Change Rooms etc. 

$ 200, 

000 

2. 

Champlain Heights Community Centre 

400, 

000 

3. 

False Creek Community Centre 

217, 

000 

4. 

John Hendry Park Improvements 

400, 

000 

5. 

Granville Island Waterfront Theatre 

65, 

000 

6. 

Kerrisdale Lawn Bowling Extension 

20, 

000 

7. 

Chinese Cultural Centre 

400, 

000 

8. 

Vancouver Indian Friendship Centre 

400, 

000 

9. 

Sunset Community Centre Improvements 

125, 

000 

10. 

Boys and Girls Clubs 

43, 

000 

11. 

Kiwassa Neighbourhood Services 

39, 

083 

12. 

Vancouver East Cultural Centre 

48, 

550 

13. 

Trout Lake Community Centre 

25, 

000 

14. 

McBride Gymnasium (Kensington NIP Committee) 

20, 

000 

15. 

Armenian Cultural Association 

90, 

000 

16. 

United Croats of Canada 

355, 

000 


$2,847,633 
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on Finance and Administration 
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Clause No. 5 cont'd 

It was noted by the Committee that, in 1979, grant 
applications to the Provincial Government for REFAP will be 
reviewed twice, in the Spring and Fall, and the Provincial 
Government announcements will be made on June 1st and 
November 1st. 

Appearing before the Committee on this matter were the 
Director of Social Planning, Commissioner Fowler and 
Mr. Larry Foster from the Parks Board, and some of the 
private applicants. 

The Committee questioned those applicants present on 

- total cost of their individual projects 

- funding sources and amounts , other than their 
REFAP request 

- total monies presently in hand 


Following further discussion, the Committee 
RESOLVED 

THAT the Chairman of the Standing Committee on 
Finance and Administration forward the following 
projects in order of priority listed below to the 
Provincial Government for consideration for funding 
under the Recreational Facilities Assistance Program 
for the Spring of 1979. 

AMOUNT REQUESTED 
PRIORITY PROJECT FROM REFAP 


1. 

Kerrisdale Pool Covering/Change Rooms etc. 

$ 200, 

000 

2. 

Champlain Heights Community Centre 

400, 

000 

3. 

False Creek Community Centre 

217, 

000 

4. 

John Hendry Park Improvements 

400, 

000 

5. 

Granville Island Waterfront Theatre 

65, 

000 

6. 

Kerrisdale Lawn Bowling Extension 

20, 

000 

7. 

Chinese Cultural Centre 

400, 

000 

8. 

Vancouver Indian Friendship Centre 

400, 

000 

9. 

Sunset Community Centre Improvements 

125, 

000 

10. 

Boys and Girls Clubs 

43, 

000 

11. 

Kiwassa Neighbourhood Services 

39, 

083 

12. 

Vancouver East Cultural Centre 

48, 

550 

13. 

Trout Lake Community Centre 

25, 

000 

14. 

McBride Gymnasium (Kensington NIP Committee) 

20, 

000 

15. 

Armenian Cultural Association 

90, 

000 

16. 

United Croats of Canada 

355, 

000 



$2,847, 

633 


******************** 




The meeting adjourned at approximately 4:40 p. 

m. 



******************** 
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May 3, 1979 


A Joint Meeting of the Standing Committees of CouK'^il on 
Transportation and Planning and Development was held on 
Thursday, May 3, 1979, in the No. 1 Committee Room, third floor. 
City Hall, at approximately 12:00 noon. 


PRESENT: 


ABSENT: 

COMMITTEE CLERK: 


Alderman 

W. 

Kennedy, Chairman 

Alderman 

H. 

Boyce 

Alderman 

M. 

Ford 

Alderman 

M. 

Harcourt 

Alderman 

D. 

Little 

Alderman 

G. 

Puil 

Alderman 

H. 

Rankin 

Alderman 

D. 

Bellamy 


J. 

Thomas 


RECOMMENDATION 

1. Review of Parking Requirements for 
the Downtown District 


City Council on February 6, 1979, when considering a report 
of the Standing Committee on Planning and Development dated 
January 25, 1979, noted the Downtown business and development 
community had expressed concern about the inadequacy of existing 
regulations and policies governing parking in the Downtown. 
Council approved the Committee's recommendation that the Director 
of Planning and City Engineer review the situation in conjunction 
with a Special Committee representing the development industry. 

Before the Joint Committees for consideration this day, was 
a Manager's Report dated April 30, 1979 (circulated), in which 
the Director of Planning and the City Engineer reported on 
conclusions arrived at following discussions with a Committee 
representing those concerned with downtown office development, 
i.e. Downtown Vancouver Association, Building Owners and Manaoers ' 
Association, Architectural Institute of British Columbia, and 
Downtown Parking Corporation. 

The report : 

summarized the technical report prepared by the 
Engineering and Planning Departments (Appendix A, 
on file) . 

submitted a consensus of the several organizations 
which formed the Special Advisory Committee (Appendix 
B, on file) . 

recommended an increase in the existing maximum 
allowable parking for office buildings in the 
Downtown District, subject to review at the end 
of a five year period. 

recommended that a report be submitted in two 
months on a "pay-in-lieu" system for parking in 
the Downtown . 
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identified and recommended the contiuuiiuj ^tudy 
of issues related to parking in ti Downtown 
District and other parts of i_x.e Central area. 

Present for the discussion were the following moi.bers of 
the Special Advisory Committee: Mr. W. Buttjes and Mr. M. Wilcox, 
U.D.I. ; Mr. M. Evison, D.V.A. (formerly Downtown Business 
Association); Mr. V. Parker, B.O.M.A.; Mr. G. Hamilton and 
Mr. F. Musson, A. I. B.C. 

Mr. E. Crickmore, Central Area Planner, Mr. D. Rudberg, 
Assistant City Engineer, Traffic Division, and Mr. B. McGregor, 
Parking Engineer, reviewed aspects of the report with the joint 
Committee. Specific reference was made to existing zoning 
regulations, estimated office supply, and growth projections for 
auto trips and parking space over a five-ten-twenty year time 
frame . 

The Director of Planning advised the panaceas of 1974 were 
too limited for today's conditions. For example, it was now 
felt the amount of parking permitted for office buildings in the 
Downtown District was insufficient. It was proposed to meet the 
increased demand by amending the existing maximum amounts of 
parking that can be provided in the high-density core area (Area A) 
from one parking space for every 4,800 sq.ft. to not more than 
one space for every 1,000 sq.ft. In the remainder of the Downtown 
District (Area B) , the change would be from one space for every 
2,400 sq.ft. to one space for every 1,000 sq.ft. 

Mr. Spaxman commented it would be necessary to keep a finger 
on the pulse of what was happening in the Downtown in terms of 
pedestrian and traffic movement, parking and commuter controls. 
Therefore, it was proposed the situation should be monitored and 
reviewed for another five years and if necessary recommendations 
would be brought forward, particularly in terms of "pay-in-lieu" . 
In moving toward a Public Hearing, it would be very important to 
ensure all the people and groups in the City concerned with the 
problem of Downtown parking, were well informed so they would be 
able to make representations at the appropriate time. 

The City Engineer noted it was felt in 1974 that rapid transit 
would solve all the problems in the Downtown core, but changes in 
senior government priorities and policies had slowed the process; 
Mr. Curtis pointed out none of the recommendations before the 
Joint Committees would detract from transit moving ahead. The 
effect of no-action would mean parking spaces would become 
increasingly more difficult to get, thus adding to congestion and 
reducing the vitality of the Downtown. 

The Joint Committee was advised, the Special Advisory Committee 
agreed it would be appropriate for interaction to continue between 
the development industry, professions, and City staff in order to 
assist in the items identified for further review and also to 
provide input into the assessment of the longer term impact of 
parking and related matters . 

During discussion, representatives of the Special Advisory 
Committee made the following points : 

if light rapid transit was operating, there would 
still be a need for short term parking. 

development sites are running out. There is great 
pressure on sites offering short term parking - 
they are being replaced by buildings with only a 
quarter of the original parking. 
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COMMUNICATIONS OR PETITIONS 

1. Second Crossing of First Narrows 
and Approaches: Swan Wooster-CBA 

The Council received a communication from the Director of 
Planning enclosing a summary and recommendations from a report 
furnished by Swan Wooster-CBA in respect of a second crossing 
of the First Narrows and approaches relating thereto. A copy 
of a press release was furnished as well. The Director of 
Planning suggested the Council receive the report, request 
a detailed presentation from the consultants and refer the 
consultants ' report to the Board of Administration for review 
by other City officials. 

MOVED by Aid. Wilson, 

THAT the aforementioned suggestion of the Director of 
Planning be approved. 

(see page 3) 


The Council (in Committee) recessed at this point, approxi- 
mately 10:45 A.M. to continue the discussion later in the 
proceedings . 


After an 'In Camera' meeting the Council (in Committee) 
recessed again to reconvene in open session at 2:00 P.M. 


The Council (in Committee) reconvened in open session in 
the Council Chamber at 2:00 P.M. with the following members 
present : 

PRESENT: His Worship the Mayor 

Alderman Adams, Bird, Broome, Calder, 
Hardwick, Linnell, Phillips, 
Rankin, Sweeney and Wilson 


DELEGATIONS AND UNFINISHED BUSINESS 

1971 Centennial Project 

Pursuant to Council resolution of January 19, 1971, delegations 

were heard as follows in the matter of a suitable Centennial 
pro j ect : 

Pro j ect 

(a) South Cambie Community 

Centre Association Extension of Douglas Park 

(Mrs. Holloway) Community Hall 

Brief, and large petition, filed under 
date of January 36, 1971 

(b) 'Discovery of Vancouver' Development of New Brighton 
Association (Mr. Murchie) Park area and construction of 

a replica of the H.M.C.S. 
Discovery 

(c) Vancouver and District 'The Quest' - an epic learning 
Council of Churches experience through a multi- 
(Rev. Metzger) media presentation of history 

A memorandum cost estimate was filed. 

(d) Vancouver Citizenship International House 
Council (Miss Malila) 

Brief filed, dated January 21, 1971. 

MOVED by Aid. Adams, 

THAT the aforementioned representations be received. 

- CARRIED 
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development cannot stand still and c ^c-^nomy 
must be kept going. Calgary has already overtaken 
Vancouver in office space w' ' "i 15 >nillion square 
feet compared to Vancouver's 14 .millim square feet. 

the move to one space per 1,000 sq.ft. would er-couraae 
businesses to locate Downtown again. Adequate 
parking was a prime requisite at the executive and 
management level. 

RECOMMENDED 

A. THAT the Director of Planning be instructed to make 
application to amend Section 5 - Parking and Loading 
of the Downtown District Official Development Plan as 
adopted by By-law No. 4912 by: 

i) Changing the maximum amount of parking that can be 
provided in the high-density core area (Area A) 
from not more than one space for every 4,800 square 
feet to not more than one space for every 1,000 
square feet. 

ii) Changing the maximum amount of parking that can be 
provided in the remainder of the Downtown District 
(Area B) from not more than one space for every 
2,400 square feet to not more than one space for 
every 1,000 square feet. 

iii) Providing that the Development Permit Board may, 
where special circumstances prevail, permit a 
parking garage to serve residential, retail, office, 
or other commercial uses. The Development Permit 
Board may require that such parking garage provide, 
in whole or in part, for non-commuter-oriented usage. 

AND, the whole matter be referred direct to a Public Hearing. 

B. THAT the Director of Planning and the City Engineer report 
back within a two-month period to City Council on a "pay-in- 
lieu" system which has been endorsed by the Special Advisory 
Committee . 

C. THAT the Director of Planning and the City Engineer continue 
to review for further report to City Council the other 
matters identified in this report as: 

- Parking standards and requirements for other uses 

- Parking standards and requirements for other Central Area 
districts 

- Traffic management systems 

- Pedestrian amenities 

- Five-year review 

D. THAT the contribution of the members of the Special Advisory 
Committee be acknowledged, and that the several organizations 
be invited to continue as a Special Advisory Committee to the 
Director of Planning and the City Engineer on the items 
identified in this report as being for 'Further Review'. 

- CARRIED 

(Alderman Rankin opposed) . 


* * * * * 




The joint meeting adjourned at approximately 1:15 p.m. 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


MAY 3, 1979 


A meeting of the Standing Committee of Council on Community Services 
was held on Thursday, May 3, 1979, in Committee Room No. 1, Third 
Floor, City Hall, at approximately 1:30 P.M. 


PRESENT ; Alderman Rankin, Chairman 
Alderman Bellamy 
Alderman Little 
Alderman Marzari 

ABSENT ; Alderman Gerard (Leave of Absence) 

COMMITTEE CLERK: H. Dickson 


Recorded Vote 

Unless otherwise indicated, votes of the Committee on all items 
are unanimous . 


RECOMMENDATION 

1. Status Report on the Fire By-law 

Upgrading Program - Hotel Vancouver 

The Committee considered a Manager's report dated April 24, 
1979 (copy circulated) in which the Fire Chief reported on pro- 
gress by the Hotel Vancouver in its program to meet the August 9, 
1979 deadline imposed by the City by which time the hotel is to 
comply with all City Fire By-law regulations. 

Chief Fire Warden G. Birnie appeared before the Committee 
on this matter and reported he visited the hotel recently and 
reported the upgrading program has not had as much effect 
on the interior aesthetics of the building as the owners had 
first feared. 

The Committee noted reasonable progress is being maintained. 
Following discussion, it was 
RECOMMENDED 

THAT the City Manager's report dated April 24, 1979, 
on the fire by-law upgrading program at the Hotel 
Vancouver, be received. 


2 . Carleton Hotel, 314 Cambie Street 

Council, on April 24, 1979, referred to the Community 
Services Committee for consideration a letter dated April 18, 
1979 (copy circulated) from the Police Department regarding 
the Carleton Hotel. 

Appearing before the . Committee were Mr. K. Armstrong of the 
Permits & Licenses Department and representatives of the Police 
Department who reviewed for the Committee the incidents listed 
in their April 18th letter. 

During discussion it was noted that the operators of the 
Carleton Hotel, Messrs. R. Ames and M. Brogan, had been invited 
to appear but declined. Messrs. Ames and Brogan also operate 
the Balmoral Hotel which will be the subject of a show cause 
hearing by City Council on May 15, 1979* 

Continued . . . 
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Mr. Armstrong advised the Committee the operators of the 
Carleton do not have a City business license for that hotel. 

The Committee noted the statement in the April 18, 1979 
letter from the Police Department that problems at the Carleton 
Hotel involve poor management and control of the licensed premise. 

Following discussion, it was 

RECOMMENDED 

THAT the operators of the Carleton Hotel, 314 Cambie 
Street, be requested to appear before Council to 
show cause why their business license for the Carleton 
Hotel should not be suspended or withheld. 


3. Vancouver Indian Centre 

The Committee considered a Manager's report dated April 17, 
1979 (copy circulated) in which the Director of Social Planning 
and the Chief Constable reported that the Indian Friendship 
Centre Society is interested in relocating its friendship centre 
from Vine Street to 1607 East Hastings Street. The report stated 
that Council, on September 10, 1975, recommended the City lease 
a one acre site at Hawks Avenue between Prior and Malkin Streets 
for $1.00 per year, but the Indian Centre now prefers to locate 
at 1607 East Hastings Street. 

The report concluded with a series of recommendations, 
including that Council approve a capital grant to the society 
of $300,000 subject to the society obtaining sufficient funds 
from other sources to complete the financing of the new facility. 

Appearing before the Committee on this matter were repre- 
sentatives of the Social Planning and Police Departments, the 
administrator of the Indian Centre Society and a representative 
from the Federal Secretary of State Department. 

Also appearing was the owner of the Waldorf Hotel at 1489 
East Hastings Street who complained he and other businessmen in 
the area lack information about the proposal and said rumours regard- 
ing the new centre are beginning to circulate in the neighbourhood. 

The owner of the Waldorf Hotel was permitted by the Committee 
to ask a number of questions which were responded to by the adminis- 
trator of the Friendship Centre Society and Social Planning 
Department staff. 

Distributed to the Committee were copies of the following 
memorandum dated May 3, 1979, from the City Manager: 

"The Director of Planning has pointed out to me that the zoning of 
the East Hastings site is M-1 and that the proposed use is at best 
a conditional use. Before he can approve a development permit, he 
would have to notify the neighbours, and consider their reaction. 

Hence, if the Committee decides to recommend to Council the four 
points recommended in the report, it should do so, 

'subject to the Vancouver Indian Centre Society obtaining 
a development permit for the proposed use.' 

For the information of members of the Committee, the Director of 
Social Planning and the Vancouver Indian Centre have scheduled a 
preliminary information meeting on Monday with the business 
people in the community." 
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The Chairman suggested the owner of the Waldorf Hotel meet 
following the Committee meeting with Social Planning Department 
representatives to express his concerns which could then be 
answered at the preliminary information meeting scheduled by 
Social Planning and the Vancouver Indian Centre on Monday follow- 
ing the Committee meeting. 

A representative of the Grandview-Woodlands Area Council 
reported the area council has given its unanimous support to the 
concept of the Indian Friendship Centre locating at 1607 East 
Hastings. 

During discussion the Committee inquired whether the City's 
$20,000 annual grant to the Friendship Centre would have to be 
increased following the opening of the much larger centre pro- 
posed on East Hastings, and the administrator of the centre 
responded that relief from taxation would be requested. 

Representatives of the Police Department reiterated comments 
contained in the Manager's report that they support the concept. 

In response to questions by the Committee regarding the 
management of the proposed facility, the spokesman from the 
Secretary of State Department (which increased its grant to the 
Friendship Centre to $105,000 this year) advised that the depart- 
ment is confident that the existing management will successfully 
operate the proposed centre. 

Following discussion, it was 

RECOMMENDED 

THAT Council 

A. Rescind its motion of September 30, 1975, with 
respect to the Vancouver Indian Centre locating 
at Hawks Avenue between Prior and Malkin Streets; 

B. Endorse the proposal to relocate the Vancouver 
Indian Centre at 1607 East Hastings Street; 

C. Authorize the Director of Social Planning to 
provide staff assistance to the Vancouver Indian 
Centre Society to realize its goal of establish- 
ing a new Indian Friendship Centre in the City; 

D. Approve a capital grant from the 1979 Supple- 
mentary Capital budget to the Vancouver Indian 
Centre Society in the amount of $300,000 subject 
to the Society obtaining sufficient funds from 
other sources to complete the financing of the 
proposed new facility; 

all subject to the Vancouver Indian Centre Society obtain- 
ing a development permit for the proposed use. 

FURTHER THAT 

E. The Director of Social Planning report through 
the City Manager to the Community Services 
Committee in due course on the administration 
of the Indian Friendship Centre proposed for 
1607 East Hastings Street, such report to include 
comment on the co-ordination of the three levels 
of government involved in the management of the 
centre. 


Continued . . . 
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4 . Coalition for Improved Daycare Services 

The Committee considered a Manager's information report 
dated April 18, 1979 (copy circulated) in which the Director 
of Social Planning provided the first progress report on the 
development of a daycare association approved by City Council 
on April 18, 1978, when funds to retain a daycare consultant 
were approved. 

Susan Anderson of the Social Planning Department, with 
daycare consultant Janet Currie, appeared before the Committee 
and reviewed the Manager's report. Also appearing was a repre- 
sentative of the Daycare Parent Advocacy Group. 

The report concluded with statements that most daycare 
centres have waiting lists averaging ten to twenty children and 
that new provincial daycare regulations will place new financial 
pressures on daycare centres, and the Committee was told many 
centres may not be able to survive under the new regulations . 

It was also noted during discussion that the Provincial 
Government's daycare subsidy program is such that the working 
poor are almost placed in a situation that it is advisable for 
them to get out of the low income bracket and into welfare in 
order to qualify for daycare subsidies. 

During brief discussion the Committee requested Social 
Planning to continue providing the Committee with periodic 
reports on the daycare situation. 

Following discussion, it was 

RECOMMENDED 

THAT the City Manager's report dated April 18, 1979, 
on the coalition for improved daycare services, be 
received. 


5 . West Health Unit - Space Requirements 

City Council, on April 24, 1979, approved a recommendation 
from the Community Services Committee that the Acting Medical 
Health Officer report on the space requirements at the West 
Health Unit, 4112 West 42nd Avenue. 

The Committee considered a Manager's report dated April 27, 
1979 (copy circulated) in which the Acting Medical Health Officer 
reported that the gradual addition of staff and services over 
recent years has resulted in the West Unit office becoming so 
overcrowded that it is a significant threat to health. 

The report noted that a preliminary study of space require- 
ments indicates an immediate need for an additional 3500 - 4000 
sq. ft. at the West Unit. 

The Manager's report also contained comments from the 
Director of Finance that the City should not proceed with further 
space accommodation unless the Province agrees to fund 100% of 
the additional requirements at the West Unit. 

The Acting Medical Health Officer and the Deputy Director 
of Finance appeared before the Committee on this matter. 


Continued 
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Clause No. 5 Continued 

It was noted during discussion that the indications on 
page 2 of the Manager's report are that the Province has 
refused to contribute financially to the costs of providing 
space even though the space is needed largely because the City 
has taken on two major provincial health programs. 

Following discussion, it was 

RECOMMENDED 

A. THAT City Council direct the Supervisor of 
Properties to search for suitable accommoda- 
tion and report back on available space and 
its cost. 

B. THAT City Council request the Provincial 
Government to provide the cost of additional 
accommodation for the Health Department's 
West Unit, 4112 West 42nd Avenue. 

C. THAT a City of Vancouver delegation comprising 
of the Mayor, the Chairman of the Community 
Services Committee, the Acting Medical Health 
Officer and the Director of Finance be appointed 
by the Mayor to seek a meeting with the Minister 
of Health as soon as possible to discuss costs 
of providing additional space for the Health 
Department incurred as a result of taking on 
provincial health programs. 

6 . Family and Juvenile Court 

Mr. Patrick Graham of the City's Family Court Committee 
appeared and distributed to the members copies of two letters 
both dated April 26, 1979 (copies circulated) from Administra- 
tive Judge Douglas Campbell to the Regional Director of the 
Provincial Corrections Branch and to the architect of the 
Facilities Management Unit of the Attorney-General's Department. 

Mr. Graham explained to the Committee that the letters state 
provincial staff who utilize the family and juvenile court build- 
ing at 2625 Yale Street are opposed to plans by the Attorney- 
General's Department and the British Columbia Buildings Corporation 
to relocate the family and juvenile court to a new building at the 
northwest corner of 12th and Cambie. 

Construction of a new family court facility has been urged 
by City Council on several occasions and Council recently endorsed 
in principle the Province's plans for a new court house at 12th 
and Cambie. 

Mr. Graham told the Committee he is concerned that the 
letters written by Judge Campbell may result in the Province's 
plans for a new court building being delayed or abandoned, and 
he urged the City to ask the Attorney-General to submit a letter 
confirming the decision to build a new family and juvenile court 
at 12th and Cambie. 

The Chairman read a letter dated April 26, 1979 from the 
Attorney-General to Mayor Volrich (copy circulated) which stated 
in part that the proposed unified family court is to be con- 
structed on provincial property at 12th and Cambie with anticipated 
construction to commence in August or September of this year and 
completion scheduled for August 1980. 


Continued . . . . 


Report to Council 

Standing Committee of Council on Community Services 
May 3, 1979 


154 

(VI-6) 


Clause No. 6 Continued 

Following brief discussion, it was 
RECOMMENDED 

THAT the Mayor reply to the Attorney-General's 
letter of April 26, 1979 that in view of the 
comments contained in the letters from Judge 
Campbell considered by the Community Services 
Committee on May 3rd, 1979, the City requests 
the Attorney-General to again confirm that the 
Attorney-General's Department and British 
Columbia Buildings Corporation intend to com- 
mence construction in August or September 1979 
on a new unified family court at 12th and Cambie, 
and that the Attorney-General provide the City 
a date when the Province will apply for its 
development permit for the new court building. 

FURTHER THAT copies of the Mayor's letter be 
provided to the Family Court Committee, Judge 
D. Campbell and the Regional Director of the 
Corrections Branch of the Attorney-General's 
Department . 


The meeting adjourned at approximately 3:05 P.M. 


* * * * * 



MANAGER'S REPORT 


CLAUSE 5 REFERS 


May 10, 1979 

TO: Vancouver City Council 

SUBJECT: West Health Unit - Space Requirements 
CLASSIFICATION: CONSIDERATION & RECOMMENDATION 


The City Manager reports as follows: 

Clause 5 of Report VI from Council's Committee on Community Services on 
May 3, 1979 recommended: 

"A) THAT City Council direct the Supervisor of Properties 
to search for suitable accommodation and report back 
on available space and its cost. 

B) THAT City Council request the Provincial Government to 
provide the cost of additional accommodation for the 
Health Department's West Unit, 4112 West 42nd Avenue." 

The Supervisor of Properties has conducted a search of available spaces in 
the vicinity and reports that only two suitable locatioris can be found, both 
about two blocks south of the Kerrisdale Health Unit. Neither may be avail- 
able for long. 


1) 6007 West Boulevard 

2168 sq.ft. on main floor ($12/sq.ft.) 
2364 sq.ft. on 2nd floor ($8/sq.ft.) 

4532 sq.ft. at $44,928 per annum net 


2) 5970 East Boulevard 

1746 sq.ft. on main floor ($ 9/sq.ft.) 
1906 sq.ft. on 3rd floor ($7 . 50/sq. f t . ) 

3652 sq.ft. at $30,009 per annum net 


Both quotations are triple net, and in each case, alterations are required for 
partitions, handicapped washroom, etc., at a cost to the tenant estimated to be 
$60,000. 

While the Health Department would find site (2) acceptable, they would much 
prefer site (1) for these reasons: 

closer walking distance — no crossing of Boulevards and railway tracks 
- more space , and more washrooms 

easier to integrate main floor with 2nd floor than with 3rd floor 
available immediately instead of approximately August 1st. 

There is obvious merit in those arguments, but Council must judge whether they 
warrant the higher rental. 

The Director of Finance has been told that officials in the Ministry of Health 
recognize that the Ministry is not now paying for office accommodation relating 
to 20 of the Long Term Care staff, and will be recommending to the Minister 
that, the total budget for Long Term Care in Vancouver be increased by $30,000. 

Consequently, the City Manager submits for Council's CONSIDERATION the choice 
between : 

A) Making no decision on expansion until Provincial funding is secured, or 

B) Authorizing a lease to be signed for the space at 5970 East Boulevard, 
with costs in 1979 to be charged to Contingency Reserve, or 

C) Authorizing a lease to be signed for the space at 6007 West Boulevard, 
with costs in 1979 to be charged to Contingency Reserve. 

If Council adopts (B) or (C) , then the City Manager further RECOMMENDS: 

D) That Council authorize expenditures of up to $60,000 for partitions and 
other work required to be charged to 1979 Supplementary Capital Budget. 


E) That both budgets be replenished when Provincial contributions are received. 

■I 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


MAY 3, 1979 


A meeting of the Standing Conunittee of Council on Planning 
and Development was held in the No. 2 Conunittee Room, Third Floor, 
City Hall, on Thursday, May 3, 1979 at approximately 1:35 p.m. 


PRESENT : Alderman Harcourt, Chairman 

Alderman Boyce 
Alderman Ford 

Alderman Kennedy (Items 1 and 2) 
Alderman Puil 

CLERK TO THE 

COMMITTEE : M. L. Cross 


RECOMMENDATIONS 

1 . Sites C and D - Strathcona 

The Committee considered a report of the City Manager dated 
April 26, 1979 (copy circulated) in which the Director of Planning 
responds to the following recommendation of the Standing Conunittee 
on Planning and Development approved by Council on September 27, 
1977. 

"THAT the Director of Planning be authorized to: 

(a) Review zoning. Development Guidelines, site size, 
existing subdivision, etc. to consider whether 
other uses (e.g. park, parking lot) may also be 
appropriate and whether the existing legal constraints 
on housing form make sense in 1977. 

(b) Explore the problems of existing police parking 

(150+ cars) on the site and options for other locations. 

(c) Explore land use options - housing, parking, park 

or combination of these in consultation with S.P.O.T.A., 
Engineering, Parks Board and Police Department. 

(d) Prepare a staff report re future use, marketing and 
selling price of the site." 

Mr. R. Youngberg, Associate Director, Area Planning, outlined 
the complex history of events and actions surrounding Sites C and D 
noting that the 3.2 acre site bounded by Gore Avenue, Keefer Street, 
Jackson Avenue and Pender Street was originally acquired on a 
cost shared basis among City, Provincial and Federal Governments 
under the Urban Renewal Program. In 1968, the property was sold 
to Orientif Developments for the development of housing, however, 
construction never took place. The property remains in an undeveloped 
state used temporarily for police employee parking. This temporary 
parking is allowed under the CD-I By-law because it is a use 
essential in the district required by a public authority. 

In answer to a question regarding ownership of the property, 
Mr. M. Pedneault, Area Planning Division, advised that the City 
has clear title to the land for redevelopment. The only matter 
left to settle is the expropriation costs. Land price negotiations 
could commence without having to await the outcome of the arbitration 
hearings. The report notes that land values are in the range of 
$13.00 per sq. ft. ($1.8 Million in total). 
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Clause No. 1 cont'd ; 

Some members of the Committee expressed concern at the length 
of time which has expired with respect to the arbitration proceedings 
and requested a report on the history of same. 

The development guidelines approved by Council in December, 1973 
have been revised and are attached to the Manager's Report as an 
Appendix. The report contains detailed comments on the following 
land use alternatives: 


A number of organizations have expressed new or reaffirmed 
former interests regarding the development of Sites C and D and 
these are detailed in the report. 

After analysis of the land use alternatives the Director of 
Planning suggests that the development of (family) housing should 
remain as a priority use for Sites C and D. 

The Strathcona Property Owners and Tenants Association remains 
the only group actively interested in pursuing the development of 
family housing and has indicated that it would like to pursue a 
more ambitious development to possibly include all of Sites C and D. 
From reviewing previous resolutions of Council it is evident 
there has been a degree of commitment given to pursue these ends. 
It would seem appropriate, therefore, to initially grant S.P.O.T.A. 
sufficient time to prepare a proposal based on approved use and 
development guidelines. 

The City Manager notes that the use of the sites principally 
for family housing need not preclude use of a small portion for 
other purposes. Council has been informed that there is an acute 
shortage of intermediate care beds in Vancouver. Despite the 
reservations set forth in the report , it may be appropriate to 
locate a 75-bed intermediate-care unit on 20% of the site, if a 
sponsor came forward with the support of local and Provincial Health 
authorities . 

Mr. Youngberg advised that if 20% of the site was to be 
developed with an intermediate-care facility, rather than integrate 
these facilities with the housing Site C should be utilized for 
the intermediate-care and Site D for housing. Site C is 20% of 
the total site. Mr. Pedneault noted that if this was done the 
development guidelines would have to be revised as they are based 
on housing for the total site not 80% of the site. 

Present for the discussion were: 


a) Commercial 

b) Parking - commercial parking lot 


- temporary parking on holidays and weekends 


c) Park and Open Space 

d) Family housing 

e) Seniors housing and extended care facilities 


- Mrs. B. Lee and 
Mr . G . Chapman 


Strathcona Property Owners and 


Tenants Association 


- Mr. K. Louie 


Vancouver Chinese Elderly 


Citizens Association 


-Mr. S. Li 


Overseas Chinese Voice 


Benevolent Association 


/3 


Regular Council, January 26, 1971 , 

During consideration of the foregoing matter a short recess 
was observed, during which time an 'In Camera' meeting was held. 

COMMUNICATIONS OR PETITIONS (cont'd ) 

1, (cont'd) 

Second Crossing of First Narrows 
and Approaches: Swan Wooster-CBA 

The Council further considered a communication from the 
Director of Planning as a result of a report from the consultants, 
Swan Wooster-CBA, on the second Burrard Inlet crossing and 
approaches. After due consideration, it was, 

MOVED by Aid. Wilson, 

THAT the following suggestion of the Director of Planning 
be approved, on the understanding the submission will be made 
to Council through its Standing Committee on Planning and Develop- 
ment ; 

"that Council may wish to receive this report, request a 
detailed presentation by the consultants and refer the 
consultants' report to the Board of Administration for 
review by other City officials." 


FURTHER THAT Mr. Lash, Director of Planning for the Greater 
Vancouver Regional District, be invited to attend when the 
consultants explain the report to the Standing Committee, 

- CARRIED 

2, Redevelopment of Block: 

Robson Street, Burrard Street, etc. 
Devanco Developments Ltd. 


On January 19, 1971, Alderman Phillips gave Notice of a 
motion to be considered today in the matter of redevelopment of 
the block bounded by Robson, Burrard, Thurlow and the Haro-Smithe 
connector. The Director of Planning, in a letter dated 
January 22, 1971, suggested that consideration of this motion 
be deferred one week as the Director oi Planning proposes to 
report on proposals by Devanco Developments Limited pursuant to 
Council's action of June 23, 1970, 

MOVED by Aid, Phillips, 

THAT the formal motion under consideration in this regard 
be deferred for a period of two weeks, at which time the Director 
of Planning will be submitting a report. 

- CARRIED 

3. Celebrations: 

1971 Centennial 

Earlier in the proceedings. His Worship reported for the 
information of Council that there are no funds available to the 
City for administrative matters or celebrations in connection with 
the 1971 Centennial. 

In this regard attention was drawn to a communication from 
Members of the Legislative Assembly of Vancouver urging the 
City appoint, as quickly as possible, a responsible and energetic 
Centennial Committee for the Celebration of the 100th Anniversary 
of British Columbia's entry into the Canadian Confederation. 

MOVED by Aid. Adams, 

THAT His Worship the Mayor send an appropriate reply to 
the M.L.A.s pointing out that the City has not the funds available 
for celebration activities as funds have been completely taken 
up by the Council decision to construct a Centennial project 
which will be a service not only to Vancouver but to all citizens 
of B.C.; the M.L.A.s, however, be asked to use their best efforts 
to obtain a Centennial grant from the government whereby the 
City may join in these celebrations. 


591 

. . 3 


- CARRIED 


158 


Report to Council 
Standing Committee of Council 
on Planning and Development 
May 3, 1979 


(VII-3) 


Clause No. 1 cont'd: 


- Insp. Bissett 

- Detectives H. Matus 

and J. Catterall 


Vancouver Police Department 


Vancouver Police Union 


Mrs. Lee and Mr. Chapman spoke in favour of the Director of 
Planning 's recommendation to provide family housing. Mr. Chapman 
also noted that rather than putting 20% of the site into an 
intermediate-care facility S.P.O.T.A. would prefer to look at 
the neighbourhood as a whole to find a more suitable location for 
this type of facility. The two block area immediately surrounding 
Sites C and D already has a large concentration of seniors. S.P.O.T.A. 
would like to integrate these seniors with families. 

Mr. K. Louie spoke against the provision of intermediate-care 
facilities on Sites C and D and fully supported the proposal of 
S.P.O.T.A. to develop family housing. Detectives Matus and Catterall 
noted that at present Sites C and D are used for temporary police 
employee parking. If this site is lost where do 250 cars go. The 
Remand Centre is being constructed and more parking spaces will be 
lost. 

Mr. Li supported the Strathcona Property Owners and Tenants 
Association's proposal for family housing and urged it be constructed 
as soon as possible. In the interim, however, the site should be 
utilized on weekends and holidays for temporary parking for the 
Chinese community. 

The Committee, 

RECOMMENDED 

A. THAT Sites C and D be developed in a comprehensive 
fashion and be used principally for family housing, 

with the possibility of the construction of intermediate- 
care facilities on 20% of the site (i.e. Site C) if a 
sponsor comes forward with the support of local and 
Provincial Health authorities. 

B. THAT if Council approves the use of Sites C and D for 
family housing the revised development guidelines for 
Sites C and D attached as an appendix to the City 
Manager's report dated April 26, 1979, be adopted. 

C. THAT S.P.O.T.A. be given six months to negotiate land 
price, and tenure with the Supervisor of Properties and 
arrange financing of a family housing project and if 
successful a further six months to obtain necessary 
permits and proceed with development in accordance with 
approved use and guidelines. 

D. THAT if S.P.O.T.A. is unable to initiate a development 
proposal within the six to twelve month period then staff 
be authorized to advertise the site for development as 
per the recommended use, and development guidelines. 

E. THAT the appropriate authority make application for a 
development permit to allow the continuation of the 
temporary parking use as per Council's instructions 
of August 15, 1978 subject to: 


(i) That this temporary use be permitted to continue 
until the site is required for redevelopment. 

(ii) That the use of those portions of Sites C and D 
for temporary parking be subject to cancellation 
on 30 days' notice. 
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Clause No. 1 cont'd ; 

F. THAT the Director of Planning prepare a further report 
on temporary commercial parking on the site. 

G. THAT the Director of Legal Services prepare a report on 
the history of the arbitration proceedings. 


2 . Relocation of Kanish Floating Homes 

The Committee considered a report of the City Manager dated 
April 25, 1979 (copy circulated). 

The report notes that Council on April 3, 1979 resolved: 


^' THAT the Director of Planning in conjunction with the Director 
of Permits and Licenses and Medical Health Officer prepare By- 
law and policy amendments for False Creek dealing with permanent 
floating home locations, standards and numbers, for consideration 
at a public hearing, 

b, THAT pending the adoption of possible By-law amendments which 
would establish floating homes as a conditional use. Council 
sanction temporary floating home accommodation in False Creek 
for the Kanish Marine Village to determine if an appropriate 
site can be negotiated for their relocation by June 30, 1979. 

c. THAT the City Manager and Director of Planning be instructed 
to negotiate with Marathon Realty and/or other property owners 
conditions upon which temporary floating home moorage might be 
accommodated in False Creek, 

THAT should a temporary relocation site be found then the 
floating homes as well as the marina be subject to time 
limited development permit approval processes including appropriate 
public notification. 


The report outlines the results of negotiations with Marathon 
Realty and other False Creek property owners regarding temporary 
floating home moorage in False Creek. 

Marathon Realty has now firmly indicated that they will not 
consider temporary floating home use on their lands and they are 
not ready yet to discuss long-term plans. 

Discussions with Mr. R. Taylor, President, Essington Stern- 
wheeler Wharf Ltd. , indicate a willingness to accommodate some of 
the Kanish floating homes on a water lot situated on the north shore 
of False Creek between the Burrard and Granville bridges. 

The Greater Vancouver Floating Home Co-op has recently applied 
to include 10 permanent floating homes in the existing Spruce Marina 
and wish to accommodate on a temporary basis, 4 of the existing 
Kanish floating homes whose owners are concurrently members of 
the Co-op. 

Discussions with the Manager of the Granville Island project 
indicate there are potentially three small water areas on the 
westerly edge of Granville Island which might accommodate some of 
the floating homes. Major servicing problems would need to be 
overcome and approval of the Granville Island Trust would have to 
be gained. 
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Clause No. 2 cont'd : 

Mr. J. Coates, Central Area Planning, advised that a Public 
Information Meeting had been held in False Creek the previous 
evening. Those present were advised of the Kanish situation and 
the fact that Council has sanctioned temporary floating home 
accommodation in False Creek, subject to the development permit 
approval process. Two main proposals were described — one in 
the Spruce Liveaboard Marina and one on the north side of False 
Creek by the Burrard Bridge. Opposition to the Liveaboard Marina 
proposal was related to density, increased traffic to and from the 
marina. People were concerned that if floating homes were allowed 
on a temporary basis they would become permanent. 

Ms. C. Farley and Mr. L. Pilling, residents on Ironwork 
Passage in False Creek, expressed their concerns that all owners 
had not been notified of the Public Meeting and that floating homes 
would result in a higher density than recreational boats. 

The residents were advised that the Development Permit Board 
would hear delegations when this matter was considered. 

Mr. R. Fenton, Greater Vancouver Floating Home Co-op noted 
that the suggestion for floating homes had not been refused by 
Council but deferred pending the outcome of the G.V.R.D.'s study 
on floating homes. 

Mr. R. Taylor, President, Essington Sternwheeler Wharf Ltd., 
indicated to the Committee on several sketches, the site that he 
controls through numerous leases and the marine public house in a 
Victorian design for which he had applied to the Provincial Govern- 
ment for an "F" licence. With this licence, the public house 
must be marine-oriented, with access and facilities for boaters. 

Mr. Taylor noted that the Provincial Government has not 
approved a pub licence because they feel it is less than one mile 
from the False Creek Public House. He advised that his proposal 
could be amended to provide floating homes rather than floating 
offices. In order to carry out the necessary financing for 
constructing moorage for floating homes and ancillary services 
the marine public house is an important component in the redevelop- 
ment. He requested that the Committee recommend to Council accep- 
tance of the proposal and support for the "F" Marine Public House 
Licence . 

The Chairman noted that the Committee did not seem to have any 
objections to four floating homes being located temporarily in 
False Creek. In answer to a question as to timing if the Essington 
proposal is accepted, Mr. Hickley stated there would have to be 
a short term solution which might be a matter of months. 

RECOMMENDATION 

A. THAT the report of the City Manager dated April 25, 1979 
be received. 

B. THAT the Provincial Liquor Control and Licensing Branch 
be advised Vancouver City Council has no objections to 
the issuance of an "F" Marine Public House Licence to 
the Essington Sternwheeler Wharf Ltd., 1010 Beach Avenue. 

FURTHER THAT City Council believes that this "F" Marine 
Public House Licence is an important component in a 
proposed redevelopment of lands and waterlots between 
the Burrard and Granville Bridges. 

FURTHER THAT the Vancouer City Council supports the 
intent of the proposed redevelopment, subject to 
compliance with relevant By-laws, as it will provide 
needed moorage space for floating homes within the City 
of Vancouver. 
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3 . Granville Island Developments -- Status Report 

The Committee considered an Information report of the City 
Manager dated April 24, 1979 (copy circulated). 

Arising from an application for a neighbourhood pub in 
buildings 43 and 44, the Mayor directed that Council be given an 
updated report on the status of the Granville Island development. 

The report details the development permit applications which 
have been approved or are being processed and describes the parking 
situation, cost sharing for street improvements and the open space. 

The report states: 

"The development of the Island is proceeding and it is apparent 
that no expense is being spared in the quality of the street 
paving, the size of the trees being planted, the quality of 
the seawall and many of the items of street furniture. While 
it is always difficult to judge an unfinished development, 
the work that has been done to date indicates that it will be 
an attractive and pleasant environment." 

In answer to a question with respect to the "mound" at the 
eastern tip of the Island, Mr. J. A. Hammond, Project Manager, 
replied that this area would become a viewpoint and contain a 
small natural amphitheatre. Tree planting will commence within 
a week or ten days. Mr. E. D. Sutcliffe, Granville Island Trustee, 
noted that it was intended that the open space would be 
usable and interesting -- views are more interesting from a slight 
elevation thus the 28' height. He advised that the Parks Board 
are involved in the planning of the development of the space which 
is common with Phase II - False Creek. 

Mr. Sutcliffe noted that members of the Granville Island Trust 
would be willing to come back to another meeting of the Committee 
for a further discussion at a later date. 

RECOMMENDED 

THAT the report of the City Manager dated April 24, 1979 
be received. 


4. Proposed Strata Title Development of: 

(a) Northeast corner of Burrard Street and Pacific Street; 

(b) 460 East 15th Avenue 


The Committee considered a report of the City Manager dated 
April 24, 1979 (copy circulated) which states in part: 

"The British Columbia Strata Title Act requires the approval 
of Council for the conversion into strata lots of a previously 
occupied building. Under its authority to approve or refuse 
such applications. Council has created Strata Title Regulations. 
The Director of Planning wishes to bring to Council's attention 
what he believes to be two extenuating circumstances. 

On February 28, 1978, the Provincial Government amended the 
Strata Title Act to require that a strata plan for new develop- 
ment be accompanied by a certificate of non-occupancy dated 
not more than ninety days prior to the date on which the 
strata plan is tendered for deposit certifying that the 
building has not been occupied prior to the date of the 
certificate . 
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Clause No. 4 cont'd : 

Two developments: (a) northeast corner of Burrard Street and 
Pacific Street and (b) 460 East 15th Avenue, which the Planning 
Department is currently processing under the Strata Title 
Moratorium were affected by the change to the Act. 

Alteration to the Provincial Strata Title Regulations has caused 
undue hardship for the owners of these two projects. Both 
developments were under consideration for registration as Strata 
Title developments at the time of the change to the Strata Title 
Act and furthermore since rental agreements with senior governments 
preclude the loss of stock from rental tenure for at least ten 
years the Director of Planning recommends that these two develop- 
ments not have to comply with the Strata Title Regulations." 

After discussion the Committee, 

RECOMMENDED 

A. THAT the developments at Burrard and Pacific (Lots 1, 2, 
3, Block 110, D.L. 541, Group 1, N.E.F., Plan 16600) and 
460 East 15th Avenue (Lots F, Block 99, D.L. 301, Plan 
17159), because of unusual circumstances, be excused 
from compliance with the City of Vancouver Strata Title 
Regulations, and 

B. THAT the Approving Officer issue a certificate in the 
form prescribed by Provincial regulations. 

INFORMATION 

5 . Strata Title Conversion Regulations and Long-term Leases 

In view of the fact that there were numerous delegations wishing 
to speak on this matter, and the lack of time remaining in the meeting, 
the Committee deferred this matter to its next meeting. 


* * 


* * 


The meeting adjourned at approximately 3:45 p.m. 


* * * * 


FOR COUNCIL ACiiON SEE PAG£(S). 
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STANDING COMMITTEE OF CO. ICIL 
ON 

TRANSPORTATION 


MAY 3, 197^^ 


A meeting of the Standing Committee of Council on Transportation was 
held on Thursday, May 3, 1979 at approximately 3:30 p.m. in the No. 1 
Committee Room, City Hall. 

PRESENT: Alderman W. Kennedy, Chairman 

Alderman D. Bellamy 

Alderman H. Boyce 

Alderman H. Rankin 


ABSENT : 


Alderman M. Harcourt 


COMMITTEE 
CLERK : 


J . Thomas 


RECOMMENDATION : 

1. Parking Rates for City-owned 
Parking Facilities 


The Committee considered a Manager's Report dated April 12, 
1979 (circulated) in which the City Engineer reported on a review of 
parking rates for the following City-owned and controlled parking 
facilities and recommended rates as outlined in Schedule A of the 
report : 

- Lot 1 

535 Hornby 

- Lot 2 

520 Cambie 

- Lot 3 

535 Richards 

- Lot 5 

520 W. Georgia 

- Lot 6 

415 W. Pender 

- Lot 8 

65 W. Cordova 

Pacific Centre 

- Lots 24-32, Blk. 35, D.L. 541 
Ri cha r d s /Dun smu i r 

- Lots 12-16, Blk. 55, D.L. 541 

Richards/Robson 

- Q.E. Theatre 

RECOMMENDED 

THAT parking rates for City-owned parking facilities 
outlined in Schedule A of the Manager's Report dated 
April 12, 1979 be approved. 


cont'd 
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2 . Pacific Centre Garage 

In a Manager's Report dated April 18, 197y ('"ir^ulated) the 
City Engineer presented his annual report on the financial status 
of the Pacific Centre garage. 

Mr. D. Rudberg, Assistant City Engineer, Traffic Division, 
advised the Committee the 1978 total revenues for the garage were 
$1,934,505.08, representing a surplus for the second year in succes- 
sion. However, the garage now required repairs to some structural 
elements and upgrading of lighting in certain areas and it was recom- 
mended that funds be set aside from the surplus revenue for this work. 

Responding to questions from the Committee, Mr. Rudberg stated 
security costs were approximately $100,000 a year. The security 
personnel had been responsible for assisting motorists, preventing 
car thefts and, on one occasion, aborting an auto fire. 

RECOMMENDED 

THAT $35,000 of the 1978 surplus of $132,975.33 for the 
Pacific Centre parking garage be appropriated in 1979 
for the cost of repairs and refurbishing the garage. 


3 . Annual Traffic Signal Program 

The Committee had for consideration a Manager's Report dated 
April 19, 1979 (circulated) in which the City Engineer reported on 
the proposed traffic signal program for 1979. 

Present for the discussion was a delegation from the Sir 
Alexander MacKenzie Home & School Association headed by Mrs. E. 
Schwartz, President. 

Mr. D. Rudberg, Assistant City Engineer, Traffic Division, 
reviewed the report with the Committee and advised the total program 
was estimated to cost $315,950, funded by Parking Meter revenues. 

Pedestrian signals were proposed at the following five locations: 

Main and 14th 
41st and Windsor 
Commercial and 3rd 
Davie and Cardero 
Broadway and Blenheim 

Vehicular traffic signals would be: 

installed at: 

Pender and the Taylor Extension Roadway 
Taylor and the Taylor Bypass Roadway 
Quebec and Terminal Avenue 
S.E. Marine and Victoria 
Jervis and Pacific 

modified at: 

Hastings and Templeton 
Broadway and Prince Edward 
Burrard and Cornwall 
Powell and Heatley 
Boundary and Hastings 
Boundary and Canada Way 
Cambie and S.W. Marine 
16th and Dunbar 
Cornwall and Cypress 


cent • d 
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Clause #3 cont'd: 


Improved warning devices were also proposed for roadway crossings 
of the Burlington Northern Railway trs -xs at Main, Boundary, Renfrew, 
and Kaslo. Subsidies were available from senior governments to fund 
these railway signal projects which are estimated to cost $164,150, 
with approximately 12}s% being City subsidized. 

Mrs. Schwartz addressed the Committee and expressed appreciation 
that the traffic signal at 41st and Windsor requested by the Sir 
Alexander MacKenzie Home and School Association was going ahead, but 
urged that the new signal be installed before the summer months. 

Members of the Committee also suggested the Traffic Division 
should produce an explanatory leaflet on the City's traffic signal 
warrant policy. Mr. Rudberg agreed to prepare a pamphlet for the 
information of the public. 

RECOMMENDED 

A. THAT the traffic signal approved for the intersection 
of 12th Avenue and St. Catherines Street, adjacent 

the former Kivan Boys and Girls Club site, be rescinded 
and that the funds appropriated for this signal be 
credited to the Traffic Reserve Funds. 

B. THAT the traffic signal program for 1979, as documented 
in the Manager's Report dated April 19, 1979, at an 
estimated cost of $315,950 be approved. 


The meeting adjourned at approximately 3:45 p.m. 


FOR COUNCIL ACTION SEE PAGE(S) 



REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


IK 


May 3, 1979 


A meeting of the Standing Committee of Council on 
Finance and Administration was held on Thursday, May 3, 1979, 
at 3:30 p.m., in the No. 3 Committee Room, third floor. 
City Hall. 

PRESENT : Alderman Puil (Chairman) 
Alderman Ford 
Alderman Little 
Alderman Marzari 

ABSENT : Alderman Gerard 

CLERK: G. Bar den 


RECOMMENDATION : 


1 . C anadian Society for Eighteenth Century Studies 

The Committee considered the attached Manager's Report 
dated April 24, 1979, wherein the Director of Social Planning 
reported on the Canadian Society for Eighteenth Century 
Studies' request for a cultural grant of $200.00 in order to 
meet half the expenses of a concert planned as part of their 
hospitality program at their conference in May in Vancouver. 

The Director of Social Planning advised that it is not 
the practice of the City to support these programs with 
civic funds and it would more logically be funded by the 
Provincial Ministry of Tourism or Education. He suggested 
that the entire matter of funding cultural events in support 
of visitor activity be referred to the Council Corninittee on 
the Arts for study and advice. 

During discussion, the Committee felt there should be 
a policy established on funding cultural events in connection 
with visitor activity, but there should also be a broader 
policy established that would include funding other groups, 
such as bands travelling, etc. The Director of Social 
Planning suggested that the Arts Committee could study and 
advise on the funding of cultural events in connection with 
visitor activities and he could report on policy for other 
types of events. 

Following further discussion, it was 

RECOMMENDED 

A. THAT no grant be approved for the Canadian 
Society for Eighteenth Century Studies. 

B. THAT the entire matter of funding cultural 
events in support of visitor activity be 
referred to the Council Committee of the Arts 
for study and advice. 
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2 . By-law Amendments 

The Committee considered the attached Manager's Report 
dated April 5, 1979, wherein the Director of Permits and 
Licenses reported that he has reviewed various by-laws 
under the City's jurisdiction to either update them to 
today's requirements in order to do some general house- 
keeping or to eliminate sections or entire by-laws no 
longer required. The Manager's Report outlines the amend- 
ments. The Director of Permits and Licenses reported that 
he would be submitting to Council for consideration by the 
end of the year a by-law which will amend and bring together 
under one by-law the various license related by-laws. 

Mr. Ken Armstrong, Permits and Licenses Department, 
reviewed the amendments with the Committee and answered 
questions. 

Following discussion, it was 

RECOMMENDED 

THAT the Director of Legal Services be instructed 
to review, in detail, the recommendations contained 
in the Manager's Report and bring forward appropriate 
by-law amendments. 


INFORMATION ; 

3. City of Vancouver Financial Statements for 1978 

The Committee considered the City of Vancouver 
Financial Statements for 1978 and the Director of Finance, 
the Internal Auditor, Comptroller of Accounting and 
Mr. R.A. Shaw, Thorne, Riddell & Company, External Auditors 
for the City, reviewed the statements with the Committee 
and explained the change in procedure which led to presentation 
of the statements to Committee rather than Council, specifically 
the concept of an audit coimnittee. 

The Committee questioned the land purchase fund which 
has an amount of $2,000,000 outstanding from the Parks 
Board. This problem came about largely because Parks Board 
did not get approval of their five year plan. It was agreed 
that the Director of Finance should discuss with the Parks 
Board some method of repayment. The Committee also 
questioned the procedure, whereby the City subsidizes land 
for housing to co-operatives, and it was agreed that the 
amounts involved should be reported on separately. 

Following further discussion, it was 
RECOMMENDED 

THAT the Financial Statements of the City of Vancouver 
for 19 78 be received. 


RECOMMENDATION ! 

4. Festivals and Community Events 1979 

The Committee considered the attached Manager's Report 
dated April 12, 1979, wherein the Director of Social Planning 
reported on funding and procedures for festivals and commu- 
nity events in 1979. 
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Regular Council, January 26, 1971 

BOARD OF ADMINISTRATION AND OTHER REPORTS 

A. Brockton Point Crossing Connector 
Scheme 3.0 and Development Permit Applications 

The Director of Planning, under date of January 19, 1971, 
submitted a report on the present status of development permit 
applications affected by the Brockton Point crossing connector 
Scheme 3.0. After due consideration it was, 

MOVED by Aid. Linnell, 
THAT, 

(a) the delegation re 1067 Davie Street be heard; 

(b) the fees requested by Mr. Beveridge be paid and the 
Director of Planning and the Corporation Counsel be instructed 
to take the necessary action; 

(c) The appropriate officials be instructed to discuss 
with the Imperial Oil, the type and location of development on 
their property to avoid any possible conflict with the proposed 
facility based upon existing information; 

(d) His Worship the Mayor and Alderman Adams arrange to 
meet, at the appropriate time, the Prime Minister of British 
Columbia and request of him that the Provincial Government 
provide the funds necessary for property protection or acquisition 
from the $27,000,000 - Approaches Fund and the Mayor report back 
to the Council regarding the matter; 

(e) the City Engineer and the Director of Planning be 
instructed to obtain further information, if and as required, 
about the engineering studies to provide information from which 

decisions about impinging development on the Scheme 3.0 alignment 
can be made, and report back to Council on the cost of such 
studies ; 

(f) no further action be taken at this time by the Supervisor 
of Property and Insurance to negotiate for any of the properties 
mentioned in this report. 

- CARRIED 

B. Children Attending School from 
Raymur Housing Project; Track Hazard 

The Board of Administration, under date of January 25, 1971, 
submitted a report from the City Engineer after discussions with 
the railway companies involved on the matter of an overpass 
suitably located to reduce the hazard to children going to and 
from school from the Raymur Housing project. A detailed report 
sets out the position, concluding as follows: 

"It should be noted that the provision of an overpass is not 
a total solution to the hazard of children crossing the 
tracks. There will still be some children using the Union 
Street crossing, although the Railway Companies advise that 
the maximum train length on this line is 35 cars, which 
means that stopped trains would not extend as far South as 
Union Street. An overpass located at Keefer Street would 
help to offset any future difficulties at Union Street 
because it is a more direct routing to the School. 

Accordingly, it is RECOMMENDED that: 

(1) A pedestrian overpass be constructed over the railway 
tracks on the alignment of Keefer Street. 


cont 'd . . . 
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Clause No. 4 cont'd 

It was noted that the Chairman will be meeting with 
the City Manager and the Director of Social Planning on 
discretionary funds. 

Following further discussion, it was 

RECOMMENDED 

A. (i) THAT grants for festival activity be approved 
for the following organizations in the amount 


shown. See Appendix A for comments. 

Vancouver Sea Festival Society $10/000 

Folkfest 18,500 

Gastown Historic Area Coord. Com. 5/000 

Chinese Cultural Centre 300 

Vancouver Urban Core Com. Workers 400 

Victoria Drive Community Hall Ass'n 750 

Mid-Town Captain Cook Festival 800 

Japanese Community Volunteers Ass'n 500 

Hellenic Community of Vancouver 1,500 

Marco Polo Italian Market 1,000 

Trinidad Canadian Friendship Ass'n 500 
Hastings Community Association 

Gala Day 400 

$39,650 

Unappropriated 1,350 

$41,000 


(ii) THAT the foregoing Festival Grants be subject 
to the Director of Social Planning being 
satisfied with organizational arrangements. 

B. THAT $5,000 be approved for Civic Concerts and 
Programs of Music and Dance in Plazas in Down- 
town Vancouver and that these funds be trans- 
ferred to the 1979 Social Planning Department 
budget from the Festival portion of the 
Cultural Grant Budget. Expenditure of these 
funds by the Director of Social Planning to be 
made in consultation with the Chairman of the 
Council Committee on the Arts. 

C. THAT the Director of Social Planning report to 
Council for information on expenditures made 
under Recommendation B. 


5. Community Services Contribution Program 

The City Council on May 1, 1979, when considering the 
attached Manager's Report on the Community Services 
Contribution Program, referred the selection of Projects 
in Appendix I to the Finance Committee with power to act. 

Following discussion, it was 

RECOMMENDED 

THAT the Chairman meet with the City Manager and City 
officials involved to prepare a more specific list to 
submit to the Provincial Government. 

******************** COUNCIl ACTIOfi SCE PA6E(S) ...T^.. 
The meeting adjourned at approximately 4:45 p.m. 
******************** 


CITY OF VANCOUVER 
SPECIAL COUNCIL - MAY 23, 1979 


A Special Meeting of the Council of the City of Vancouver 
was held on Wednesday, May 23, 1979, at approximately 2:00 p.m. 
in the Council Chamber, third floor. City Hall. 


PRESENT: Mayor Volrich, Chairman 

Aldermen Bellamy, Boyce, Ford, Harcourt, 
Little, Marzari, Puil and Rankin 

ABSENT: Alderman Gerard (Leave of Absence) 

Alderman Kennedy 

CLERK TO THE COUNCIL: M. Kinsella 


CITY MANAGER'S REPORTS 


A. City of Vancouver Debenture Issue 
May 18, 1979 

Council had for information a City Manager's Report dated 
May 18, 1979, in which the Director of Finance reported as follows 

"On May 17, 1979, in accordance with the authority approved by Council on May 15, 
1979, the City sold $20 million of City of Vancouver serial and sinking fund 
debentures to the underwriting syndicate headed by our fiscal agents, A. E. Ames 
& Co. Limited who in turn placed the bonds in the Canadian market. 

The debentures consisted of $10 million of one-to-ten-year serial debentures 
carrying a coupon of 10%%, sold in the market at par, and $10 million of twenty 
year sinking fund debentures carrying a 10-3/8% coupon also sold at par. The 
issue was successful . 

Proceeds of the debenture issues will be used for sewer and pollution control, 
waterworks, and streets projects, all in accordance with the approved capital 
programs of the City. 

The appropriate debenture bylaws are presented to Council this day by the Director 
of Legal Services for approval." 


MOVED by Aid. Puil, 
SECONDED by Aid. Little, 

THAT the City Manager's Report dated May 18, 1979, on City 
of Vancouver Debenture Issue, be received for information. 

- CARRIED UNANIMOUSLY 


BY-LAWS 

1. BY-LAW TO CONTRACT A DEBT BY THE ISSUE AND 
SALE OF SERIAL DEBENTURES IN THE AGGREGATE 
PRINCIPAL AMOUNT OF $10,000,000 IN LAWFUL 
MONEY OF CANADA FOR THE OBJECTS SET OUT IN 
SCHEDULE "C" 


MOVED by Aid. Puil, 
SECONDED by Aid. Little, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 


Cont'd 
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BY-LAWS (Cont'd) 

By-law to contract a debt by the issue and 
sale of serial debentures in the aggregate 
principal amount of $10,000,000 in lawful 
money of Canada for the objects set out in 
schedule "C" (Cont'd) 


The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Puil, 
SECONDED by Aid. Little, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


2. BY-LAW TO CONTRACT A DEBT BY THE ISSUE 
AND SALE OF SINKING FUND DEBENTURES IN 
THE AGGREGATE PRINCIPAL AMOUNT OF 
$10,000,000 IN LAWFUL MONEY OF CANADA 
FOR THE OBJECTS SET OUT IN SCHEDULE "B" 

MOVED by Aid. Puil, 
SECONDED by Aid. Little, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Puil, 
SECONDED by Aid. Little, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Boyce, 
SECONDED by Aid. Puil, 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Volrich in the Chair. 

- CARRIED UNANIMOUSLY 


CITY MANAGER'S REPORTS (Cont'd) 

B. Carbaryl Spraying in Kitsilano 
May 17, 1979 

Council on May 15, 1979, resolved: 

1. That, pending the proposed special meeting of Council, 
the City Manager be authorized, in consultation with 
involved Government officials and citizens, to take any 
necessary interim measures to control the gypsy moth 
infestation in Kitsilano. 


Cont'd 
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CITY MANAGER'S REPORTS (Cont'd) 

Carbaryl Spraying in Kitsilano 
May 17, 1979 (Cont'd) 


2. Further that City Council request from the B.C. Ministry 
of Agriculture: 

a) A $5,000 matching grant, 

b) Moving the information trailer back to Kits Park, 
to act as a coordinating, information, research, 
and action headquarters . 

Council further deferred the final decision on Carbaryl 
spraying of the Kitsilano area pending a special meeting of Council 
to which relevant officials from all levels of government would be 
invited to discuss alternate methods of controlling the investation. 

Before Council for information was a City Manager's Report 
dated May 17, 1979, in which the City Manager reported the results 
of discussions held and actions planned towards control of the 
gypsy moth infestation in Kitsilano. 

The City Manager spoke to his report and reviewed it for 
Council's information. The Mayor advised that since the last 
meeting of Council he had received a delegation from the B.C. 
Fruit Growers' Association and the B.C. Federation of Agriculture. 
These groups expressed their fears of the consequences to the 
fruit industry in the Province if eradication or control of the 
gypsy moth is not effected. 

Dr. G. Fleischman, Senior Assistant Deputy Minister, Operations - 
Agriculture Canada; and Dr. Marvin Weindrob, Entymologist with the 
Department of Agriculture, answered questions from Council and 
explained the program of development of biological control methods 
currently underway at U.B.C. However, it was explained that until 
such time as the results of a field study are available it is not 
possible to fully evaluate the efficacy of biological methods in the 
control of the gypsy moth. 

Representatives of the B.C. Federation of Agriculture addressed 
Council and also answered questions. 


MOVED by Aid. Little, 

THAT Council request the Federal Department of Agriculture 
to carry out its original program of compulsory spraying of the 
area in Kitsilano invested with the gypsy moth. 

- LOST 

(Aldermen Bellamy, Ford, Harcourt, Marzari, Rankin 
and the Mayor opposed.) 

MOVED by Aid. Harcourt, 

THAT the following program of control of the gypsy moth 
infestation in Kitsilano, outlined by the City Manager in his 
report dated May 17, 1979, be implemented: 
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Carbaryl Spraying in Kitsilano 
May 17, 1979 (Cont'd) 

" Information 

a) An information sheet will be distributed in the neighbour- 
hood on the latest status, indicating the trailer and a 
phone number where more advice can be obtained. 

b) The trailer will also serve a contact point for the 
Agriculture Canada field workers. Some of the six 
students in Public Health who are commencing their 
training with the City on June 1st can be made 
available to assist Canada Agriculture field workers 
for one or two weeks. 

Voluntary Carbaryl Spraying 

c) Field workers will be calling on all houses in a given block 
during the day and in the evenings, and will seek voluntary 
consent to carbaryl spraying, but outlining also alternatives 
if they can not get such consent. 

d) In the most important blocks, near the known infesta- 
tion, if they get over 80% consent, then a contractor 
to Agriculture Canada will be asked to spray the 
consenting properties. 

e) Before such spraying, all neighbours will be notified 
and advised of precautions to take. 

f) A City Health Inspector will be present at all times 
to observe and enforce safety precautions. 

g) Such spraying would likely be carried out 2 or 3 times 
between now and late June. 

h) The blocks selected would start with those near the 
known infestation, and work out from there. The total 
might well be limited to only about 25 blocks. 

i) Boulevard trees will be sprayed only as and when 
< neighbouring consenting properties are sprayed. 

Monitoring 

31 An intense monitoring programs will be set up and 

staffed by Agriculture Canada, particularly on high- 
risk properties which have not been sprayed. Citizen 
involvement will be solicited in identifying insects 
in their back-yard. The shaking of trees by volunteers 
to dislodge the occasional insect is not a good idea. 

k) The trailer will have samples of larvae to look at and 
will help identify insects. 

Neighbourhood Housekeeping 

T) All residents will be urged not to trim trees , shrubs , 

and hedges until July 1st. 
m) Such trimmings, or wooden boards lying on the ground, 

should not be removed from yards at this time. The 

City will be asked to arrange special pick-ups of such 

material in July, for immediate burial, 
n) Grass cuttings at this time are a minimal hazard and can 

be composted or put in plastic bags for removal by 

regular garbage pickup. " 


- CARRIED UNANIMOUSLY 


In response to a request from a member of Council that 
the Carbaryl and insecticide soap spraying programs be immediately 
co-ordinated, the Mayor directed the City Manager to investigate 
this and implement if possible. 
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RISE FROM THE COMMITTEE OF THE WHOLE 


MOVED by Aid. Puil, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Rankin, 
SECONDED by Aid. Puil, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


* * * 


The Council adjourned at approximately 3:25 p.m. 


The foregoing are Minutes of the Special 
Council Meeting of May 23 , 1979., adopted 
by Council on May 29, 1979. M 



i-lAIsAGER'S REPORT 


May 18, 1979 



TO: 


Vancouver City Council 


SUBJECT : 


City of Vancouver Debenture Issue 


CLASSIFICATION: INFORMATION 


The Director of Finance reports as follows: 

"On May 17, 1979, in accordance with the authority approved by Council on May 15, 
1979, the City sold S20 million of City of Vancouver serial and sinking fund 
debentures to the underwriting syndicate headed by our fiscal agents, A. E. Ames 
& Co. Limited who in turn placed the bonds in the Canadian market. 

The debentures consisted of $10 million of one-to-ten-year serial debentures 
carrying a coupon of 10%«, sold in the market at par, and $10 million of twenty 
year sinking fund debentures carrying a 10-3/8% coupon also sold at par. The 
issue was successful. 

Proceeds of the debenture issues will be used for sewer and pollution control, 
waterworks, and streets projects, all in accordance with the approved capital 
programs of the City. 

The appropriate debenture bylaws are presented to Council this day by the Director 
of Legal Services for approval." 


The City Manager submits the above report of the Director of Finance to Council 
for INFORMATION. 


FOR COUNCIL ACTION SEE PA6E(S) 




Manager ' s Report 


DATE: May 17th, 1979 


TO: 


Vancouver City Council 


SUBJECT: 


Carbaryl Spraying in Kitsilano 


CLASSIFICATION: 


Information 


The City Manager reports as follows: 

On May 15, 1979, Council resolved: 

"THAT City Council match Environment Canada's $5,000 
allocation. 

FURTHER THAT City Council request from the B.C. Ministry 
of Agriculture: 

a) A $5,000 matching grant, 

b) Moving the information trailer back to Kits Park, 
to act as a coordinating, information, research, 
and action headquarters. 

THAT Council defer a final decision on carbaryl spraying 
of the Kitsilano area pending a special meeting of Council 
to be held on or before May 22, 1979 to which relevant 
officials from all levels of government be invited to 
discuss alternate methods of controlling the infestation. 

THAT, pending the proposed special meeting of Council, 
the City Manager be authorized, in consultation with 
involved Government officials and citizens, to take 
any necessary interim measures to control the gypsy 
moth infestation in Kitsilano." 

This is to report to that special Council meeting developments 
on the various points. 

1) The B.C. Department of Agriculture has agreed to restore 
the trailer to Kits Park, and to staff it, - to serve as 
a community information centre and to provide assistance 
with identification of the moths. 

2) The Department has also indicated that they would match 
the $5,000 contribution from Environment Canada and from 
the City, so that $15,000 is now available for miscellaneous 
expenses related to information and community action 
activities, above the existing budgets in the various 
government agencies . 

3) I have taken the Council directions as a mandate to meet 
with officials of all other agencies to discuss the present 
status and options open to us. We will try to 

carry out a program that has a reasonable chance of 
success, within the following limitations :- 

a) Total area sprayed to be kept to a minimiun. 

b) No spraying of private properties without 
consent of the residents. 

c) Information given out should be objective 


and balanced. 
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In the course of these discussions, we have gained new under- , 
standings of the present status, which we would like to share ' 
with members of Council and with the public, as attached as 
an Appendix. Officials from the various agencies will be 
present to speak further tc this information, and to answer 
questions . 

4) Actions planned are as follows :- 
Information 

a) An information sheet will be distributed in the neighbour- 
hood on the latest status, indicating the trailer and a 
phone number where more advice can be obtained. 

b) The trailer will also serve a contact point for the 
Agriculture Canada field workers. Some of the six 
students in Public Health who are commencing their 
training with the City on June 1st can be made 
available to assist Canada Agriculture field workers 
for one or two weeks. 

Voluntary Carbaryl Spraying 

cl Field workers will be calling on all houses in a given block 
during the day and in the evenings, and will seek voluntary 
consent to carbaryl spraying, but outlining also alternatives 
if they can not get such consent. 

d) In the most important blocks, near the known infesta- 
tion, if they get over 80% consent, then a contractor 
to Agriculture Canada will be asked to spray the 
consenting properties. 

e) Before such spraying, all neighbours will be notified 
and advised of precautions to take. 

f) A City Health Inspector will be present at all times 
to observe and enforce safety precautions. 

g) Such spraying would likely be carried out 2 or 3 times 
between now and late June. 

h) The blocks selected would start with those near the 
known infestation, ajid work out from there. The total 
might well be limited to only about 25 blocks. 

i) Boulevard trees will be sprayed only as and when 
neighbouring consenting properties are sprayed. 

Monitoring 

31 An intense monitoring programs will be set up and 

staffed by Agricultxire Canada, particularly on high- 
risk properties which have not been sprayed. Citizen 
involvement will be solicited in identifying insects 
in their back-yard. The shaking of trees by volunteers 
to dislodge the occasional insect is not a good idea. 

k) The trailer will have samples of larvae to look at and 
will help identify insects. 

Neighbourhood Housekeeping 

1) All residents will be urged not to trim trees, shrubs, 

and hedges until July 1st. 
m) Such trimmings, or wooden boards lying on the ground, 

should not be removed from yards at this time. The 

City will be asked to arrange special pick-ups of such 

material in July, for irrmediate burial, 
n) Grass cuttings at this time are a minimal hazard and can 

be composted or put in plastic bags for removal by 

regular garbage pickup. 

The above report is submitted for Council's INFORMATION. 


FOR COUNCIL ACTION SEE PAGE(S) 
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CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 


A regular Meeting of the Council of the City of Vancouver was 
held on Tuesday, May 29, 1979, in the Council Chamber, commencing 
at 2:00 p.m. 

PRESENT ; Mayor Volrich 

Aldermen Bellamy, Boyce, Ford, Gerard, 
Harcourt, Kennedy, Little, Marzari, 
Puil and Rankin 

CLERK TO THE COUNCIL ; R. Henry 


PRAYER 

The proceedings in the Council Chamber were opened with prayer, 
read by the City Clerk. 


ACKNOWLEDGEMENT 

The Mayor acknowledged the presence in the Council Chamber of 
Russian newcomers to Canada, accompanied by the programs co-ordinator 
Ms. Maureen Gold, of the Jewish Family Service Agency. 


'IN CAMERA' MEETING 

The Council was advised there were matters to be considered 
'In Camera' later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Ford, 

THAT the minutes of the following meetings be adopted; 

Regular Council (except 'In Camera' portion) - May 15, 1979 
Special Council - May 23, 1979 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Ford, 
SECONDED by Aid. Bellamy, 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Volrich in the Chair. 


- CARRIED UNANIMOUSLY 
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(2) Pender Street be closed to all traffic at the railway 
crossing , 

(3) That application be made to the Canadian Transport 
Commission for a contribution from the Grade Separation 
Fund , 

(4) That the Supervisor of Property and Insurance be 
instructed to acquire the necessary rights to construct 
a pedestrian overpass. 

(5) That $15,850 be allocated from Account No. 146/7904 
- Major Street Paving 1971 Program - Unallocated, to 
pay for the City's share of the cost of providing the 
overpass . " 

The Board of Administration recommends adoption of the 
foregoing recommendations. 


A representative of the Raymur housing project residents 
appeared asking that Union Street be closed and a school cross- 
walk be placed at Raymur Street. 


MOVED by Aid. Broome, 

THAT the recommendations of the City Engineer, set out 
above, be adopted. 

- CARRIED 


(At this point the Council observed a short 
recess) 

C . General Report, January 22, 1971 

Works and Utility Matters 

MOVED by Aid. Broome, 

THAT, in respect of the report of the Board of Adminis- 
tration (Works and Utility matters), dated January 22, 1971, 
Clauses 1, 2, 3 and 5 be adopted and Clause 4 received for 
information . 


- CARRIED 


Building and Planning Matters 
Steering Committee: 

West End Community Centre (Clause 3) 


The Board of Administration submitted a report from the 
Director of Planning upon a resolution from the Park Board 
for representation on the Steering Committee in respect of the 
West End Community Centre. It is pointed out that the Steering 
Committee is made up of officials from the City, School and 
Park Boards who report as appropriate to their respective bodies. 
This Committee does not have a decision making roll which, on the 
community centre portion of this project, continues to 
be the responsibility of the Park Board. However, tne 
Superintendent of Parks represents the Park Board's interests 
on the Steering Committee. 


No further action was taken on this matter. 


Balance of Building and Planning Matters 


MOVED by Aid. Adams, 

THAT Clauses 1, 2 and 4 of the report of the Board of 

Administration (Building and Planning matters), dated January 22, 

1971, be adopted. 

' ^ - CARRIED 
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UNFINISHED BUSINESS 


1. Street Names - Chainplain Heights 

and the Langara Housing Development 
at 49th Avenue and Caitibie Street 

Council on May 1, 1979, when considering a Manager's Report 
dated April 27, 1979, deferred consideration to provide the 
opportunity for citizen reaction to the proposed street names. To 
date, no comments have been received from any citizens' groups. 

MOVED by Aid. Little, 

THAT the recommendations contained in the City Manager's 
report dated April 27, 1979 be approved. 

- CARRIED UNANIMOUSLY 


COMMUNICATIONS OR PETITIONS 


1. RT-2 Zoning 

In a letter dated May 18, 1979, Mr. P.M. Partridge requested 
an opportunity to address Council on the matter of Board of Variance 
approval to the owner of the adjacent property to build to 
Mr. Partridge's property line. 

The City Clerk advised that the Directors of Planning and 
Permits and Licenses have been requested to report to Council on 
this matter. 

MOVED by Aid. Kennedy, 

THAT the request of Mr. P.M. Partridge to address Council be 
approved and the delegation be heard when the report is before 
Council . 

- CARRIED UNANIMOUSLY 


2. Reconstruction of Boundary Road 
Between Imperial Street and 
Marine Way 

In a letter dated May 18, 1979, the Deputy Municipal Clerk of 
Burnaby advised that the Burnaby Council had approved the following 
recommendation of its officials: 

"1. THAT the report of the Director of Planning be 
received for information purposes and that a 
copy of this report be forwarded to the Vancouver 
City Council and to the Burnaby Transportation 
Committee. " 

Also before Council for information was a copy of the City Engineer's 
response to the Burnaby Director of Planning on this matter. 

MOVED by Aid. Kennedy, 

THAT the communication from the Deputy Municipal Clerk, Burnaby, 
dated May 18, 1979 be received for information. 


- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIONS (Cont'd) 


3. 1979 Supplementary Capital 

Allocations - Board of Parks 
and Recreation 


Council on April 24, 1979 approved a total Supplementary 
Capital Budget of $1,790,000 for the Park Board and requested the 
Board report back to Council on the revised project allocations 
within the total. 

In a letter dated May 8, 197 9, the Chairman of the Park Board 
advised that the Board had approved 197 9 Supplementary Capital 
allocations totalling $1,790,000 outlined in the report attached 
to its letter. 

MOVED by Aid. Boyce , 

THAT Council approve the detailed appropriations of the 
Park Board component of the 1979 Supplementary Capital Budget as 
detailed in its letter to Council dated May 8, 1979. 

- CARRIED UNANIMOUSLY 


4 . Champlain Mall Branch Library 

In a letter to Council dated May 24, 1979 representatives of 
the Killarney/Champlain Library Steering Committee and Killarney/ 
Champlain Citizens for Action Association requested approval to 
address Council this evening on the report of the Standing Committee 
on Finance and Administration dated May 17, 1979 on Champlain Mall 
Branch Library. 

MOVED by Aid. Rankin, 

THAT the delegation request be approved and representations 
be heard when the report is before Council this evening. 

- CARRIED UNANIMOUSLY 


5. Sunday and Statutory Holiday 
Store Closings 


Council noted a memorandum from the Mayor dated May 22, 1979 
on Sunday and Statutory Holiday Store Closings reading as follows: 

"This matter was dealt with very indecisively by Council at 
the Council Meeting of May 1st. Our failure to take a firm 
stand in this matter is simply an invitation to other retail 
stores to open their doors - on Sundays and on statutory 
holidays. A number of Super Valu Stores opened their doors 
this past weekend with clear intent to break the law as 
others have been doing. At the same time, there are many 
stores who continue to observe the law and these owners and 
proprietors are continuing to demand that the City do some- 
thing about those who are breaking the law - otherwise how 
can we expect them to continue to respect the law? I know 
this is a very frustrating situation and we are obviously 
not receiving any support from the Attorney-General's office 
for the position which the Council has confirmed a number of 
times - and that is, that we want some reasonable regulation 
to commercial activities on Sundays and statutory holidays. 
We do not want to encourage a "wide open" Sunday in Vancouver. 
This position has been confirmed time and again by the City 
Council in votes over the past four years. 

I am prepared to consider the idea of a plebiscite to be put 
before the voters at the next election. 


Cont'd. 
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COMMUNICATIONS OR PETITIONS (Cont'd) 

Sunday and Statutory Holiday 
Store Closings (cont'd) 

I RECOMMEND that the Council approve the issuance of show- 
cause notices to stores which were identified in the report 
of the Director of Permits & Licenses and that we add the 
Super Valu stores which were opened this past weekend. 
If the matter is then tested in the Court, so be it. We 
will then know for certain as to whether we have the power 
under our Licensing Bylaw to deal with the situation. At 
the present time, we can only rely on the best advice of 
our Director of Legal Services, which is to the effect that 
the Council does appear to have the authority to deal with 
situations which involve open defiance of the law of the 
land. " 

Attached for Council's information was a City Manager's 
report dated April 27, 1979 previously considered by Council at 
which time Council took no action on the report. In this report 
the Director of Permits and Licenses listed 57 businesses (51 
operators) found to be open on Sundays in contravention of the 
Lord's Day Act and Council's resolutions. In the report the City 
Manager submitted for consideration the following options: 

1. Ask all 57 businesses, (51 operators) to show cause why 
their business license should not be suspended. 

2. Ask the 13 businesses (9 operators) who have been found 
open on 6 Sundays (those with asterisks) to show cause 
why their business license should not be suspended. 

3. Council select from the 13 businesses one or more stores, 
as test cases, and ask them to show cause why their 
business license should not be suspended. 

4. Take no action at this time, awaiting the election and 
consideration by the new government of a possible 
Province-wide policy. 

The Mayor advised that he had contacted the Deputy Attorney- 
General, who in turn had discussed the matter of enforcement of the 
Lord's Day Act with the Attorney-General and it appears to be quite 
clear that it is unlikely that the Provincial Government will take 
any action on this matter because of a lack of consensus in the 
Cabinet. The Mayor has made a proposal to the Attorney- 
General that on a long range basis each community in British 
Columbia be authorized to deal with the matter of Sunday Closing 
on the basis of the wishes of residents of each community which 
would be decided by a plebiscite. The Mayor further indicated 
that this matter will be brought to the attention of the UBCM. 

MOVED by Aid. Rankin, 

THAT the Director of Legal Services make arrangements for a 
show cause hearing before Council based on the Permits and Licenses 
Department's list of stores who have contravened the Lord's Day 
Act including Super Valu, but on a selective basis, as a means of 
testing the City's legal position on the matter. 

- CARRIED 

(Aldermen Bellamy, Boyce and Puil opposed) 
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COMMUNICATIONS OR PETITIONS (Cont'd) 


6. Request for Letter of Support 

Addition of Halifax, Nova Scotia 
to Transcontinental License 


In a letter dated May 11, 1979 the President of CP Air « 
requested that Council submit a letter of support to the Air 
Transport Committee supporting CP Air's application for the addition 
of Halifax, Nova Scotia, to its transcontinental license on March 30, 
1979. 

MOVED by Aid. Har court, 

THAT Council approve the request of CP Air for a letter of 
support for its application for the addition of Halifax, Nova 
Scotia, to its transcontinental license on March 30, 1979 and the 
Mayor forward such a letter to the Secretary, Air Transport Committee, 
with a copy to the Minister of Transport. 

- CARRIED UNANIMOUSLY 


CITY MANAGER'S AND OTHER REPORTS 


A. MANAGER'S GENERAL REPORT 
MAY 25, 1979 


Works & Utility Matters 
(May 25, 1979) 

The Council considered this report which contains seven clauses 
identified as follows: 

Cl. 1: Closure of Lane East of Main Street, 

South of Station Street 
Cl. 2: Watermain Installations - 

1979 Capital Budget 
Cl. 3: Counteirmeasures for Oil & Chemical Spills 

in the Burrard Inlet Area 
Cl. 4: Transfer of Maintenance Responsibility 

for Street Lighting Controls 
Cl. 5: Closing Lanes and Consolidating City Lots 

within the Pacific National Exhibition 

Grounds 

Cl. 6: Tender 793 - Street Pavement & Curbs 

4th Avenue from Highbury St. 

to 4th Ave. Diversion 
Cl. 7: Tender 794 - Street Pavements and Curbs 


Clauses 1 and 2 

MOVED by Aid. Harcourt, 

THAT the recommendations of the City Manager, as contained in 
clauses 1 and 2 of this report, be approved. 

- CARRIED UNANIMOUSLY 
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Cont'd . . . 
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Works & Utility Matters 
(May 25, 1979) (Cont'd) 

Countermeasures for Oil & Chemical Spills 
in the Burrard Inlet Area 
(Clause 3) 


During discussion of this clause, the Mayor indicated he would 
bring this matter to the attention of the forthcoming FCM Conference 

MOVED by Aid. Puil, 

THAT the recommendation of the City Manager, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 


Clauses 4-7 inclusive 

MOVED by Aid. Gerard, 

THAT the recommendations of the City Manager, as contained in 
clauses 4, 5, 6 and 7 of this report, be approved. 

- CARRIED UNANIMOUSLY 


Building and Planning Matters 
(May 25, 1979) 

The Council considered this report which contains four clauses 
identified as follows: 

CI. 1: Strata Title Application - Conversion 

84 5 Hornby Street - The May fair Hotel 
Cl. 2: Exterior Alterations to 1151 West 8th Avenue 

bPA No. 83624 
Cl. 3: Champlain Heights - Enclave 1 
Cl. 4: Riley Park N.I. P. Appropriation of Funds - 

Storefront Library 


Strata Title Application - Conversion 
84 5 Hornby Street - The Mayfair Hotel 
(Clause 1) 


MOVED by Aid. Rankin, 

THAT consideration of this matter be deferred pending a report 
from the Director of Planning on the relevant strata legislation and 
on the history of this building. 

FURTHER THAT when this report is before Council the owners of 
845 Hornby Street be invited to address Council. 

- CARRIED UNANIMOUSLY 


Clauses 2-4 inclusive 

MOVED by Aid. Kennedy, 

THAT the recommendations of the City Manager, as contained in 
clauses 2, 3 and 4 of this report, be approved. 


- CARRIED UNANIMOUSLY 


183 

Regular Council, May 29, 197 9 7 

CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Fire and Traffic Matters 
(May 25, 1979) 

Underground Traffic Signal Plant 
on Fir Street at Broadway and at 
12th Avenue 
(Clause 1) 


MOVED by Aid. Harcourt, 

THAT the recommendation of the City Manager, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 


Finance Matters 
(May 25, 1979) 

The Council considered this report which contains two clauses 
identified as follows: 

Cl. 1: Annual Grants for Loaning Christmas 

Decorations and Displaying Flags of 

Charitable Organizations 
Cl. 2: Boiler Replacement - East Health Unit 

2610 Victoria Drive 

Clauses 1 and 2 

MOVED by Aid. Marzari, 

THAT the recommendations of the City Manager, as contained in 
clauses 1 and 2 of this report, be approved. 

- CARRIED UNANIMOUSLY 


Property Matters 
(May 25, 1979) 

The Council considered this report which contains fourteen 
clauses identified as follows: 

Cl. 1: Lease Renewal - 111 Alexander Street 
Cl. 2: Transfer of two lots from Capital 

account to P.E.F. account 
Cl. 3: Lease - Portion of 1st Avenue under the 

Grandview Viaduct, East of Vernon Drive 
Cl. 4: Rental Review - Widening Strip, 

E/S Rupert Street, between Price Street 

and 2 9th Avenue 
Cl. 5: Lease Renewal - Dudley Street south of 

Kent Avenue south and portion of 

Kent Avenue south 
Cl. 6: Rental Review - 1490 West Broadway, 3rd Floor 
Cl. 7: Lease - Portion of Kent Avenue South, 

East of Elliott Street 
Cl. 8: Lease to Holt Glass Ltd. 
Cl. 9: Lease to Kiwassa Neighbourhood Services 

Association 
Cl.lO: Lease renewal - Cafeteria Lease 

to C.N.I.B. (Caterplan Services) 
Cl.ll: Option to Renew Lease - 

1985 West 4th Avenue 
Cl.12: Exchange of Land - East of 2736 Cheyenne Ave. 

for 7296 Culloden St. 
C1.13: Sale of Property - 

20th Avenue West of Crown Street, 

N.W. Corner Main Street and 19th Avenue 
Cl.14: Establishing a portion of City owned lands 

for lane purposes - E/S 4600 Block Sophia 


Cont'd 


184 


Regular Council, May 29, 1979 8 

CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

Property Matters 

(May 25, 1979) (C ont ' d ) 

Clauses 1-14 inclusive 

MOVED by Aid. Marzari, 

THAT the recommendations of the City Manager, as contained in 
clauses 1, 2, 3, 4, 5, 6, 7, 8, 9, 10, 11, 12, 13 and 14 of this 
report, be approved. 

- CARRIED UNANIMOUSLY 


B. MANAGER'S REPORT 
(May 23, 1979) 

Grant Request - Gastown Fishermen's 
Market Society 

(See page 14.) 


C. MANAGER'S REPORT 
(May 25, 1979) 

Summary Report - Granville Street 
Improvements - Nelson Street South 
to Granville Street Bridge 


During consideration of this report Council noted a request from 
Fraser Hyndman, solicitors on behalf of BHX Enterprises Ltd., 
operators of the Love Shop, 574 Granville Street, Vancouver, to 
address Council on recommendations 9 and 10 of the City Manager 
contained in this report. 

MOVED by Aid. Little, 

THAT the delegation request be approved and consideration of 
this matter be deferred until such time as the delegation is before 
Council . 

- CARRIED UNANIMOUSLY 


D. MANAGER'S REPORT 
(May 25, 1979) 

Sale of Property - 

N/W Corner Burrard & Smithe Streets 

MOVED by Aid. Little, 

THAT the recommendation of the City Manager, as contained in 
this report, be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 


E. MANAGER'S REPORT 
(May 29, 1979) 


Gypsy Moth Control Program 


(See pages 21 to 23.) 
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DELEGATIONS 


1. 205 - 209 East 6th Avenue 

Inspection Carried Out by City Staff 

Council on April 24, 1979, approved a request from Mr. B. 
Dumancic, to address it with respect to an inspection of his 
property carried out by City staff. 

Before Council was a City Manager's Report dated May 17, 1979, 
in which the Director of Permits and Licenses reviewed the history 
of Mr. Dumancic 's premises and the results of the inspection carried 
out by City staff. The City Manager submitted the report of the 
Director of Permits and Licenses for Council's information and 
recommended that Council inform Mr. Dumancic that the proper course 
of appealing the decision of the Director of Permits and Licenses 
is to the Building Board of Appeal. 

Mr. Dumancic addressed Council and read from a letter which 
was circulated. He stated that prior to these premises being 
utilized as a Credit Union and Photographic Studio there was a 
drapery store located in the building which was zoned retail. He 
also stated that, to his knowledge, the building complies with all 
the requirements of the Building By-law. 

MOVED by Aid. Rankin, 

THAT the recommendation of the City Manager contained in 
his report dated May 17, 1979, be approved. 

- CARRIED UNANIMOUSLY 


The Mayor suggested to Mr. Dumancic that he contact the 
Director of Permits and Licenses to discuss his appeal to the 
Building Board of Appeal. 


2. Show Cause: 

Balmoral Hotel - 159 East Hastings 
Carleton Hotel - 314 Cambie Street 

Council on April 24, 1979, approved a recommendation of the 
Community Services Committee dated April 21, 1979, that Messrs. 
M. Brogan and R. Ames, owners of the Balmoral Hotel at 159 East 
Hastings Street, be requested to appear before Council to show 
cause why their business license should not be suspended. 

Council on Tuesday, May 15, 1979, at the request of Mr. W. 
Guinn, solicitor for the operator of the Balmoral, deferred the show 
cause proceedings on this hotel to today's meeting. 

Council on May 15, 1979, also approved a recommendation of the 
Community Services Committee dated May 3, 1979, that the operators 
of the Carleton, 314 Cambie Street, be requested to appear before 
Council to show cause why their business license for the Carleton 
Hotel should not be suspended or withheld. 

Mr. W. Guinn, counsel for the owners of the Balmoral and 
Carleton Hotels, addressed Council and requested a deferral of 
these show cause hearings to the June 12th meeting of Council, as 
he had not had sufficient time to prepare a proper report and 
affidavit oh this matter. 

MOVED by Aid. Kennedy, 

THAT the show cause hearings on the Balmoral Hotel and the 
Carleton Hotel be deferred to the Council meeting of June 12, 1979. 

- CARRIED 

(Aldermen Bellamy, Marzari, Puil, and Rankin opposed.) 
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DELEGATIONS (Cont'd) 


3 . Local Improvement - Lane South of 
51st Avenue - Ontario to Quebec 

Council on May 15, 1979, approved a delegation request from 
Mrs. A. Percy with respect to the local improvement to the lane 
south of 51st Avenue - Ontario to Quebec. Mrs. Percy was requesting 
the Council reconsider its decision of December 7, 1978, not to 
proceed with this project and resolve to undertake the paving of 
this lane. 

The City Manager, in a report dated April 4, 1979, submitted a 
report of the City Engineer, in which the City Engineer stated the 
following alternatives were available to Council in dealing with 
Mrs. Percy's request: 

a) Take no action; 

b) Council now resolve to undertake this local 
improvement; 

c) Defer a decision pending a recanvass of the 
owners to obtain their current opinion and 
instruct the City Engineer to ballot the owners 
and report back. 

The City Engineer and City Manager recommended Alternative (c) 
quoted above . 

MOVED by Aid. Kennedy, 

THAT Council defer a decision pending a recanvass of the 
owners to obtain their current opinion and instruct the City 
Engineer to ballot the owners and report back. 

- CARRIED UNANIMOUSLY 


STANDING COMMITTEE REPORTS 

I. Report of Standing Committee 
on Planning and Development 
(May 17, 1979) 

The Council considered this report which contains three 
clauses identified as follows: 

Cl. 1: Strata Title Conversion Regulations 

and Long-Term Leases 
Cl. 2: Letter to Major Office Developers 
Cl. 3: Population Changes 1971-1976 

and Prospects to 1986 

Strata Title Conversion Regulations 

and Long-Term Leases 

(Clause 1) 

When considering this clause. Council noted a request from 
Dominium Habitat Consultants to address it on this matter. It was 
noted that representatives of Dominium Habitat Consultants Limited 
had appeared before the Committee when this matter was being considered. 

Council was also advised that should it approve the request of 
Dominium Habitat Consultants to address it, representatives of the 
Vancouver Tenants Federation and Ms. B. Clay-MacKenzie would also wish 
to address Council on this matter. 


Cont'd . 
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STANDING COMMITTEE REPORTS (Cont'd) 

Report of Standing Committee 
on Planning and Development 
(May 17, 1979) (Cont'd) 

Strata Title Conversion Regulations 

and Long-Term Leases 

(Clause 1) (Cont'd) 

MOVED by Aid. Harcourt, 

THAT the recommendations of the Committee contained in this 
clause be approved after adding the following to recommendation C: 

FURTHER THAT Appendix I be amended by adding the following to 
Section 7: 

7. (3) No application for conversion of existing rental 
unit(s) to strata title shall be considered where 
similar application for strata title conversion 
has been refused, until a period of 12 months has 
elapsed from the date on which Council denied the 
previous application. 

- CARRIED UNANIMOUSLY 


Council took no action to approve the delegation request from 
Dominium Habitat Consultants. 


Clauses 2 and 3 

MOVED by Aid. Harcourt, 

THAT the recommendations of the Committee, as contained in 
clauses 2 and 3 of this report, be approved. 

- CARRIED UNANIMOUSLY 

II. Report of Standing Committee 
on Community Services 
(May 17, 1979) 

The Council considered this report which contains two clauses 
identified as follows: 

CI. 1: Bimini Neighbourhood Pub, 
2010 West 4th Avenue - 

Request for Extension of Operating Hours 
Cl. 2: Plebiscite Results - 

Proposed Pub, 2802 West 4th Avenue 


Bimini Neighbourhood Pub, 2010 West 4th Avenue - 
Request for Extension of Operating Hours 
(Clause 1) 

Council noted a request from Mr. Peter Uram, proprietor of 
Bimini Neighbourhood Pub and his solicitor, Mr. J. Ross McClellan 
to address it on this matter. 

MOVED by Aid. Rankin, 

THAT the delegation request be approved and consideration of 
this clause be deferred pending the hearing of this delegation. 


- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Finance Matters 

Clerk Stenographer Position: 

Crime Intelligence Unit 

Vancouver Police Department (Clause 3 ) 

The Board of Administration submitted a report from the 
Director of Finance, Coordinator of Data Processing and Systems 
and the Director of Personnel Services in which the following 
is recommended, regarding the request for a Clerk Stenographer 
in the Crime Intelligence Unit of the Police Department: 

"1. an additional Clerk-Steno III position in the Police 
Department be established for the purposes set out in 
this report, 

2. necessary funds amounting to $5,628 for salaries and 
$863 for office equipment be provided in advance of 
the 1971 Budget approval, 

3. the classification report of the Director of Personnel 
Services be adopted." 

MOVED by Aid. Broome, 

THAT the foregoing recommendations be adopted. 

- CARRIED 

Grant: Playhouse Theatre Company 
for 1970/1971 Season (Clause 4) 

The Board of Administration pointed out that the Council, 
on September 8, 1970, passed the following motion: 

"THAT a grant of $15,000 in theatre rental time for the 
year 1970 be approved to the Playhouse Theatre Company 
and it be recommended to the 1971 Council that a grant 
of $14,000 in theatre rental time be approved for the 
1971 portion of the 1970/71 season." 

It is advised there is a balance of theatre rental time 
for 1970 not utilized, equal in amount to $1,345.00. 

Submitted for Council's consideration at this time is 
the grant request of $14,000 in theatre rental time for the 
1971 portion of the 1970/1971 season, and the matter of the 
$1,345 balance from the 1970 rental period. 


MOVED by Aid. Adams, 

THAT a grant be approved to cover Playhouse Theatre 
Company rental time in the Queen Elizabeth Playhouse Theatre 
in respect of the company's 1971 portion of its 1970/1971 
season program, the maximum amount of the grant in this regard, 
however, not to exceed $15,345. ($14,000 plus $1,345). 

- CARRIED BY THE 
REQUIRED MAJORITY 

Civic Luncheon: League for the 

Exchange of Commonwealth Teachers (Clause 5 ) 

The Board of Administration advised of a request from the 
League for the Exchange of Commonwealth Teachers for a civic 
luncheon in connection with the visit of approximately 16 
persons from Great Britain. The cost is estimated at $160.00. 

MOVED by Aid. Broome, 

THAT this civic luncheon be approved and the details left 
in the hands of the Entertainment Committee. 


- CARRIED 
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STANDING COMMITTEE REPORTS (Cont'd) 

Report of Standing Committee 
on Community Services 
(May 17, 1979) (Cont'd) 

Plebiscite Results - 

Proposed Pub, 2802 West 4th Avenue 

(Clause 2) 


MOVED by Aid. Rankin, 

THAT the recommendation of the Coimnittee, as contained in 
Clause 2 of this report, be approved. 

- CARRIED UNANIMOUSLY 

III. Report of Standing Committee 
on Finance and Administration 
(May 17, 1979) 

The Council considered this report which contains six clauses 
identified as follows: 

CI. 1: Mount Pleasant Boys' and Girls' Club 

- Grant Request 
CI. 2: Triumph Street Pipe Band Tour - 

Grant Request 
CI. 3: Vancouver Kiwanis Pipe Band - 

"Nova Scotia 1979" Tour 
CI. 4: Equal Employment Opportunities 
CI. 5: Employee Fringe Benefit Plans 
CI. 6: Champlain Mall Branch Library 


Mount Pleasant Boys ' and Girls ' 

Club - Grant Request 

(Clause 1) 

MOVED by Aid. Rankin, 

THAT Council approve a grant of $3129.00 to the Mount Pleasant 
Boys' and Girls' Club towards the cost of sewer and water connections 
for their new club. 

- LOST NOT HAVING RECEIVED 
THE REQUIRED MAJORITY 

(Aldermen Ford, Gerard, Harcourt, Little and Puil opposed) 


MOVED by Aid. Puil, 

THAT the recommendation of the Committee, as contained in 
the report, be approved. 

- CARRIED UNANIMOUSLY 


Triumph Street Pipe Band Tour - 
Grant Request 

(Clause 2) 


MOVED by Aid. Bellamy, 

THAT Council approve a grant of $1000.00 to the Triumph Street 
Pipe Band towards the touring costs of the band's trip to Edinburgh 
to participate in a piping competition. 

- LOST NOT HAVING RECKIVED 
THK REUUIREl) MAJORITY 


(Aldermen Boyce, Ford, Gerard, Harcourt, Little, Marzari 
and Puil opposed) . 


Cont'd . . 
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STANDING COMMITTEE REPORTS (Cont'd) 

Report of Standing Committee 
on Finance and Administration 
(May 17, 1979) (Cont'd) 

Triumph Street Pipe Band Tour - 
Grant Request 

(Clause 2) (Cont'd) 


MOVED by Aid. Puil, 

THAT the recommendation of the Committee, contained in this 

clause, be approved. 

FURTHER THAT the Director of Social Planning be instructed to 
review the question of grants to touring organizations to include 
social, cultural and athletic organizations. 

- CARRIED UNANIMOUSLY 


Vancouver Kiwanis Pipe Band - 
"Nova Scotia 1979" Tour 
(Clause 3) 


MOVED by Aid. Bellamy, 

THAT Council approve a grant of $660.00 to the Vancouver 
Kiwanis Pipe Band towards the Band's trip to Nova Scotia. 

- LOST NOT HAVING RECEIVED 
THE REQUIRED MAJORITY 

(Aldermen Ford, Gerard, Harcourt, Little, Marzari, Puil 
and the Mayor opposed) . 

MOVED by Aid. Puil, 

THAT the recommendation of the Committee, as contained in this 
clause, be approved. 

- CARRIED UNANIMOUSLY 

Clauses 4 and 5 

MOVED by Aid. Puil, 

THAT the recommendations of the Committee, as contained in 
Clauses 4 and 5 of this report, be approved. 

- CARRIED UNANIMOUSLY 


Champlain Mall Branch Library 
(Clause 6) 


(See pages 23 to 24.) 


* * * * 

The Council recessed at approximately 3:55 p.m. to reconvene 
following an "In Camera" meeting at approximately 4:40 p.m. 


ISO 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

B. MANAGER'S REPORT 
(May 23, 1979) 

Grant Request - Gastown Fishermen's 
Market Society 

When considering this report of the City Manager, Council 
heard representations from Mr. Robert J. Gillrie, President, 
Gastown Fishermen's Market Society and Mrs. J. Glick, one of the 
merchants at the market. Both delegations urged Council to approve 
a grant to the Society to enable it to continue operating the 
Gastown Fishermen's Market. 

Mr. Gillrie indicated that for the Market to operate as a 
financially self-supporting and stable entity, it is necessary 
that it receive the funds required to eliminate past operating 
deficits and to implement required physical improvements. It is 
also necessary that the National Harbours Board grant the Market 
a long-term extension to its lease. 

MOVED by Aid. Boyce, 

THAT this matter be referred to the Standing Committee on 
Finance and Administration for further consideration of alternative 
methods of financing, review of the required capital improvements and 
discussions with the National Harbours Board on extension of its lease 
to the Society. 

- CARRIED 

(Alderman Puil opposed) . 


RISE FROM THE COMMITTEE OF THE WHOLE 

MOVED by Aid. Puil, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Puil, 
SECONDED by Aid. Gerard, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 

BY-LAWS 


1. BY-LAW TO PROVIDE USES AND 

REGULATIONS FOR AN AREA ZONED 
CD-I BY BY-LAW NO. 3907 


MOVED by Aid. Ford, 
SECONDED by Aid. Bellamy, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 


The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid . Ford , 
SECONDED by Aid. Bellamy, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be . authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

(Alderman Boyce excused from voting.) 


ill 
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BY-LAWS (Cont'd) 

2. BY-LAW TO AMEND BY-LAW NO. 284 9 

BEING THE STREET AND TRAFFIC BY-LAW 

MOVED by Aid. Kennedy, 
SECONDED by Aid. Bellamy, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 


The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid . Kennedy , 
SECONDED by Aid. Bellamy, 

THAT the By-law be given second and third readings and the 

Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


MOTIONS 

A. Allocation of Land for Lane Purposes 
(All that portion of Lot 9, Block 3, 
District Lot 52, Plan 2380, lying 
northeasterly of a line drawn parallel 
to and 10 feet perpendicularly distant 
southwesterly from the northeasterly 
limit of said Lot 9 and extending from 
the northeasterly limit to the 
southeasterly limit of said Lot 8) 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Kennedy, 

THAT WHEREAS the registered owner has conveyed to the City of 
Vancouver for lane purposes land in the City of Vancouver, Province 
of British Columbia, more particularly known and described as follows: 

all that portion of Lot 9, Block 3, District Lot 52, 
Plan 2380, lying northeasterly of a line drawn parallel 
to and 10 feet perpendicularly distant southwesterly 
from the northeasterly limit of said Lot 9 and extending 
from the northwesterly limit to the southeasterly limit of 
said Lot 9, the same as shown outlined red on plan 
prepared by G. Girardin, B.C.L.S., dated May 1, 1979, 
and marginally numbered LF 9083, a print of which is here- 
unto annexed. 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes and declared to form and to constitute portion of 
a lane. 


- CARRIED UNANIMOUSLY 
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MOTIONS (Cont'd) 

B. Allocation of Land for Lane Purposes 
(South 10 feet of Lot 8, Block 263, 
District Lot 526, Plan 590) 


MOVED by Aid. Bellamy, 
SECONDED by Aid. Kennedy, 

THAT WHEREAS the registered owner has conveyed to the City of 
Vancouver for lane purposes land in the City of Vancouver, Province 
of British Columbia, more particularly known and described as 
follows: 

South 10 feet of 
Lot 8 
Block 263 
District Lot 526 
Plan 590 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes and declared to form and to constitute portion of a 
lane. 

- CARRIED UNANIMOUSLY 


C. Allocation of Land for Lane Purposes 
(East 4 feet of Lot 4, Block 5, 
District Lot 636, Plan 1902) 


MOVED by Aid. Bellamy, 
SECONDED by Aid. Kennedy, 

THAT WHEREAS the registered owner has conveyed to the City of 
Vancouver for lane purposes land in the City of Vancouver, Province 
of British Columbia, more particularly known and described as 
follows: 

East 4 feet of 
Lot 4 
Block 5 

District Lot 636 
Plan 1902 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes and declared to form and to constitute portion of a 
lane. 

- CARRIED UNANIMOUSLY 


D. Allocation of Land for Lane Purposes 
(North 10 feet of Amended Lot 12 
Block 55, District Lot 540, Plan 229) 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Kennedy, 

THAT WHEREAS the registered owner has conveyed to the City of 
Vancouver for lane purposes land in the City of Vancouver, Province 
of British Colvimbia, more particularly known and described as 
follows: 


Cont'd 
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MOTIONS (Cont'd) 

Allocation of Land for Lane Purposes 
(North 10 feet of Amended Lot 12 
Block 55, Kistrict Lot 540, Plan 229) (Cont'd) 

the North 10 feet of Amended Lot 12 (see 64109-K) , 
Block 55, District Lot 540, Plan 229 as shown outlined 
red on plan prepared by A. Burhoe , B.C.L.S., dated 
January 4, 1979, and marginally numbered LF 8927, a 
print of which is hereunto annexed. 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes and declared to form and to constitute portion of a 
lane . 

- CARRIED UNANIMOUSLY 


E. Allocation of Land for Lane Purposes 
(East 10 feet of Lot 30, Block 12, 
District Lot 633, Plan 2039) 


MOVED by Aid. Bellamy, 
SECONDED by Aid. Kennedy, 

WHEREAS the City of Vancouver is the registered owner of 
Lot 30, Block 12, District Lot 633, Plan 2039; 

AND WHEREAS it is deemed expedient and in the public interest 
to establish the east ten feet of the above described property as 
lane ; 

THEREFORE BE IT RESOLVED that the east ten feet of Lot 3 0, Block 
12, District Lot 633, Plan 2039 be and the same is, hereby 
established for lane purposes and declared to form and constitute 
portion of lane. 

- CARRIED UNANIMOUSLY 


F. Closing, Stopping Up and Consolidation 
(Closure of 17 foot strip and road 
adjacent to 473 Nanaimo Street) 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Kennedy, 
THAT WHEREAS: 

1. The City of Vancouver is the owner of all the streets and 
lanes lying within the limits of the City of Vancouver; 

2. That part of Lot 3 included in Explanatory Plan 8185, 
Subdivision 9, Blocks "B" and 10, District Lot 393, Plan 
13 88 was established as road and is no longer required for 
road purposes; 

3. The owner of the balance of said Lot 3 has made application 
to acquire the portion of road and add it back to his lot; 

THEREFORE BE IT RESOLVED THAT that part of Lot 3 included in 
Explanatory Plan 8185, Subdivision 9, Blocks "B" and 10, District 
Lot 393, Plan 1388 be closed, stopped up and conveyed to the abutting 
owner; and 

BE IT FURTHER RESOLVED THAT the road so closed be consolidated 
with the remainder of said Lot 3. 


- CARRIED UNANIMOUSLY 
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MOTIONS 

1. P.N.E. Land Use 

MOVED by Aid. Little, 
SECONDED by Aid. Bellamy, 

THAT WHEREAS the events which presently occur on the PNE 
grounds create considerable traffic and parking within the 
adjoining residential neighbourhoods; 

AND WHEREAS the present methods of controlling traffic and 
parking by means such as resident parking only zones may not be 
sufficiently satisfactory to the residents; 

NOW THEREFORE be it resolved that the City Engineer be 
requested to modify his 1979 work program in order to initiate a 
study on alternative methods for controlling parking and traffic 
within the residential areas adjoining the PNE from existing PNE 
events, for report back to City Council; it being understood 
the City Engineer will involve related authorities in this study. 

- CARRIED UNANIMOUSLY 


2 . Leave of Absence 

MOVED by Aid. Gerard, 
SECONDED by Aid. Puil, 

THAT Alderman Little be granted Leave of Absence from 
June 4 - 15, 1979, inclusive. 

- CARRIED UNANIMOUSLY 


NOTICE OF MOTION 

The following Notice of Motion was submitted by Alderman 
Bellamy, Seconded by Alderman Ford, and recognized by the Chair. 


1. Tunnel System - 

From End of 401 Highway to 
South Approaches to the 
Second Narrows Bridge 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Ford, 

THAT WHEREAS Cassiar Street is the connecting link between 
the end of Highway 401 and the Second Narrows Bridge; 

AND WHEREAS Cassiar Street is now carrying double the 
capacity it was designed for; 

AND WHEREAS the commuter traffic is using residential 
streets leading to and from Cassiar; 

AND WHEREAS because of the steady increase in the volume 
of traffic and the hazards that are resulting from such traffic; 

THEREFORE BE IT RESOVLED THAT City Council, either by letter 
or delegation, request the appropriate Ministry at the Provincial 
Government level to launch an immediate course of action that 
will lead to an early start of a tunnel system from the end of the 
401 Highway to the South approaches to the Second Narrows Bridge 
as was suggested by the City Engineer at least eight years ago. 

FURTHER THAT this project be placed in top priority due to 
the deteriorating traffic situation in the area as well as the 
possibility of the construction of "Multiplex" at the Pacific 
National Exhibition. 


(Notice) 
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ENQUIRIES AND OTHER MATTERS 


Alderman Rankin - 
Governmental Review Commission 
Public Meetings 


referred to the advertised 
meetings of the Commission 
and enquired why the Commission 
had not scheduled meetings 
in the Downtown Eastside area 
and certain other areas in 
the City. 

The Mayor asked the City Clerk 
to make enquires to the 
Commission and arrange for 
report on the enquiry. 


Alderman Rankin - Referred to a recent report to 

Property Taxes on Council advising . that at the 

Co-operatives present time co-operatives are 

not eligible for the Homeowner 
Grant, at which time it was 
resolved Lhat Council request 
the Provincial Government to 
bring forward the appropriate 
legislation to entitle 
co-operatives to the Homeowner 
Grant . 


Alderman Rankin requested the 
Mayor to contact the appropri- 
ate department in the Provincia 
Government and urge that 
co-operatives be given the 
Homeowner Grant, for report 
back to the next meeting of 
Council . 


The Mayor agreed. 


Alderman Little - 

Dr. Weinstein: World Health 

Organization Fellowship 


referred to recent advice 
from the City Manager's Office 
that Dr. M.S. Weinstein, 
Director of Health Planning - 
Health Department, had been 
awarded the World Health 
Organization fellowship. 

Alderman Little requested that 
the Mayor, on behalf of Council, 
extend congratulations to 
Dr. Weinstein. 

The Mayor so agreed . 


The Council recessed at approximately 5:40 p.m. to reconvene 
at approximately 7:30 p.m. 


* * * * 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Marzari, 
SECONDED by Aid. Rankin, 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Volrich in the Chair. 


- CARRIED UNANIMOUSLY 
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DELEGATIONS (Cont'd) 


4. Detoxification Centre, North Side 

of Great Northern Way, West of Prince 
Edward Street 


Council on May 15, 1979, approved a delegation request from 
the Mount Pleasant Neighbourhood Association on the matter of the 
proposed detoxification centre to be located on the north side 
of Great Northern Way west of Prince Edward Street. 

Before Council for information was a City Manager's Report 
dated May 8, 1979, in which the Director of Planning reported that on 
March 12, 1979, a development permit was issued (subject to 
conditions) for a Provincial detoxification centre on a site 
leased from the City on the north side of Great Northern Way west 
of Prince Edward Street. The report gave the background in this 
matter, the current situation, a description of the proposal, 
discussed the contents of letters and brief received, including 
the suggestion that the Provincial Government find another site for 
this centre and gave reasons why the Director of Planning could 
not agree to this suggestion. 

In the report the Director of Planning agreed that the north 
Mount Pleasant area remains a priority area for planning and 
community improvement and that these needs and priorities for the 
area should be reviewed when the City prepares applications for 
funding through the Community Services Contribution Program. In 
conclusion the Director of Planning stated that the proposed site 
is suitable for the detoxification centre and the investigation of 
alternate sites would involve extra costs to the Province for 
site acquisition and staff and lead to substantial delay and would 
not seem justifiable in view of the community need for this treatment 
centre. 

Council heard representations from the following: 

Mr. Ed Hanson, Mount Pleasant Neighbourhood Association, 
referred to a letter from Finning Tractor and Equipment Company 
Limited dated May 29, 1979, and circulated to Council this evening, 
in which Finning Tractor put forward the suggestion that it would 
be prepared to enter into negotiations with the City and the 
B.C. Building Corporation for an exchange of properties between 
the proposed detoxification centre site and a portion of a parcel 
of land presently owned by Finning Tractor on Glen Drive, immediately 
south of Terminal Avenue. The legal description of the entire 
parcel is Lot 2 of Parcels "H" and "I", District Lot 2037, Plan 
16614, City of Vancouver. 

Mr. Hanson asked that any decision on the detoxification 
centre be deferred and issuance of any further City permits be 
withheld until the proposal by Finning Tractor is explored by the 
City. Mr. Hanson also submitted a petition signed by a number of 
residents in the area urging that the City formulate coiranunity 
development plans and complete impact studies before the detoxification 
centre is considered for this area. 

Mr. A. Worthington, a long-time resident of north Mount 
Pleasant, addressed Council in favour of the proposed detoxification 
centre which, in his opinion, is a much needed facility for the 
citizens of Vancouver. 

Mr. G. Smith, Chairman - Mount Pleasant N.I. P. Committee, 
reiterated the Committee's decision outlined in his letter of 
April 26, 1979, to Council. The Committee is of the opinion that 
with the proposed construction of a detoxification centre, and the 
possibility of a community college being constructed in the area 
there is need for the City to undertake a proper planning program 


Cont'd 
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DELEGATIONS (Cont'd) 

Detoxification Centre, North Side 

of Great Northern Way, West of Prince 

Edward Street (Cont'd) 


Mr. Christof f erson. Acting President - Mount Pleasant 
'"Tighbourhood Association, also spoke in favour of the City 
exploring the feasibility of an exchange of land with Finning 
Tractor . 

MOVED by Aid. Gerard, 

THAT consideration of this matter be deferred for two weeks 
and in the meantime the Director of Planning be instructed to 
explore with Finning Tractor Limited the feasibility of the exchange 
of properties proposed by this company for report back to the 
June 12th meeting of Council. 

- CARRIED 

(Aldermen Marzari, Puil, Rankin and the Mayor opposed.) 


Mr. B. Hoskin, Chairman of the Alcohol and Drug Commission, 
advised that the Commission has already expended $100,000 to 
relocate the proposed detoxification centre from the original site 
in China Creek to the present site. He further indicated that he 
would be recommending that the Provincial Government withdraw its 
proposal for a detoxification centre. 

Council agreed to reconsider the motion of Alderman Gerard. 
Therefore, the motion was again put and carried with Aldermen 
Boyce, I'.arzari, Puil, Rankin and the Mayor opposed. 

MOVED by Aid. Little, 

THAT the matter of planning and improvements to the north 
Mount Pleasant area be referred to the Standing Committee on 
Planning and Development for consideration. 

- CARRIED UNANIMOUSLY 


CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

E. MANAGER'S REPORT 
(May 29, 1979) 

Gypsy Moth Control Program 

Council had, for consideration, the following report of the 
City Manager dated May 29, 1979: 

"Following Council's May 23rd approval of a set of actions to 
attack the gypsy moth, spraying began on May 24th in Kitsilano 
Park. Wind forced cessation of spraying early in the day. 
When spraying began in residential areas on the 25th, demon- 
strators blocked the spray truck?s access , and the Federal 
representatives ultimately withdrew the spray truck. 

The demonstrators argued that the City had not arranged for an 
alternative (soap) for those who refused carbaryl, that the 
necessary resident agreements for spraying had not been obtained, 
ajid that proper notification had not been given residents. 


Cont'd 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Balance of Finance Matters 

MOVED by Aid. Adams, 

THAT Clauses 1 and 2 of the report of the Board of Adminis- 
tration (Finance matters), dated January 22, 1971, be adopted. 

- CARRIED 

D. 

Personnel Matters, Supplementary 
January 22, 1971 


New Research in Dental Caries: 
Attendance - Three Employees 
Health Department 


MOVED by Aid. Bird, 

THAT the report of the Board of Administration (Personnel 
matters. Supplementary), dated January 22, 1971, be adopted. 

- CARRIED 

E. Property Matters, January 22, 1971 

MOVED by Aid. Sweeney, 

THAT the report of the Board of Administration (Property 
matters), dated January 22, 1971, be adopted. 

- CARRIED 
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F. Urban Renewal Study: 
National Housing Act (Part V) 

The Board of Administration, under date of January 22, 
1971, submitted a report from the Director of Planning regarding 
a report entitled 'Vancouver Urban Renewal Study - 1970', It 
is recommended the study report be referred to the appropriate 
Standing Committee for detailed review and simultaneously 
submitted to the Provincial Government and the Central Mortgage 
and Housing Corporation for consideration; further that the 
Council circulate copies to the Technical Planning Board, Park 
and School Boards for information and comment if desired. 

MOVED by Aid. Phillips, 

THAT the foregoing recommendation of the Director of 
Planning be approved. 

- CARRIED 

G. Bicycle Registration 

The Board of Administration submitted a report, dated 
January 20, 1971, outlining information as a result of a study 
made following Council's instructions, into the feasibility 
of re-instituting compulsory bicycle registration. It is noted 
a delegation request has been received. 

MOVED by Aid. Adams, 

THAT no action be taken to re-institute compulsory 
registration of bicycles. 

(not put) 

MOVED by Aid. Hardwick, 

THAT the delegation be heard per request received. 

- CARRIED 

(His Worship instructed a copy of the Board of 
Administration report be furnished to the Greater 
Vancouver Regional District) 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

E. MANAGER'S REPORT 

(May 29, 1979) (C ont'd) 

Gypsy Moth Control Program (Cont'd) 

City staff met with Greenpeace representatives Friday, May 25th 
and Saturday, May 26th and established a joint interpretation 
of the Council resolution of May 23rd. This interpretation 
calls for City Health Department staff to carry out surveys to 
determine resident wishes on a block by block basis, and 
establish specific notification and pre and post spray signing 
procedures. It also calls for the City to make insecticidal 
soap spray available for those who refuse carbaryl and would 
like their premises sprayed with soap. 

The City Manager's report of May 17th and the Council resolution 
of May 2 3rd, both contain the following wording: 

"c) Field workers will be calling on all houses in a 
given block during the day and in the evenings, 
and will seek voluntary consent to carbaryl 
spraying, but outlining also alternatives if 
they can not get such consent. 

d) In the most important blocks, near the known 

infestation, if they get over 80% consent, then 
a contractor to Agriculture Canada will be asked 
to spray the consenting properties." 

Greenpeace representatives have noted that this requires 80% 
approval before any carbaryl spraying takes place. Federal 
representatives have stated this is not the intent of the 
statement and that at this time they believe anyone in the 
area who wishes his lot sprayed with carbaryl should be able 
to have it done. At least some members of Council have 
indicated a similar understanding of the discussions on May 
23rd. Accordingly, the City Manager requests clarification 
of Council's intent in this regard and suggests the follow- 
ing alternatives: 

A) consider the carbaryl spray program on a lot by lot 
basis-i.e. if an owner (or the majority of residents 
in a multiple dwelling) wishes it, the Federal 
Government contractor will spray their premises. 


B) retain the principle that a majority must consent 
before the carbaryl spray program can proceed on 
consenting properties only within a block - i.e. 
replace the 80% with 50%. 

C) require a solid majority of say 60%, before the 
carbaryl prograjn proceeds on consenting properties 
in any block - i.e. replace the 80% with 60%. 


The City Manager submits the foregoing alternatives for the 
CONSIDERATION of Council. 


The Mayor advised that his office recently received telegrams 
from the B.C. Fruit Growers' Association and the B.C. Federation of 
Agriculture expressing extreme concern over the delay in 
implementation of the control program approved by Council on 
May 23, 1979. 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 

E. MANAGER'S REPORT 

(May 29, 1979) (C ont ' d ) 

Gypsy Moth Control Program (Cont'd) 

Council noted a request from Dr. P. Moore, Greenpeace, to 
address it this evening on this matter. 

MOVED by Aid. Harcourt, 

THAT the request of Dr. P. Moore, Greenpeace, to address Council 
this evening be approved. 

- CARRIED 

(Aldermen Kennedy and Puil opposed) 

Dr. P. Moore, Greenpeace, reviewed the actions of Council 
on May 23, 1979 and stated that the original reason for requiring 
80% approval for spraying with carbaryl was related to the potential 
effectiveness of the program. Dr. Moore urged Council to retain 
the 80% approval requirement and also answered questions from 
members of Council. 

The Deputy City Manager and the Director of Environmental 
Health gave the results to date of the survey currently being 
conducted in the infested areas of Kitsilano. 

It was noted that in the two blocks that are heavily infested 
59.2% of the residents in the 2600 block West 1st Avenue and 62.5% 
in the 2500 block West 1st Avenue were in favour of their properties 
being sprayed with carbaryl. 

MOVED by Aid. Puil, 

THAT officials consider the carbaryl spray program on a 
lot by lot basis i.e. if an owner (or the majority of residents 
in a multiple dwelling) wishes it, the Federal Government contractor 
will spray their premises in the 25 blocks adjacent to the infested 
area. 

- CARRIED 

(Aldermen Harcourt, Marzari and Rankin opposed) 


(For further action on this matter see page 28.) 


DELEGATIONS (Cont'd) 
Champlain Mall Branch Library 

Earlier in the proceedings Council had approved a request from 
Ms. Linda Strong, of the Killarney-Champlain Library Steering 
Committee and Ms. Doris Hartley, Killarney-Champlain Citizens for 
Action, to address it on a clause in the report of the Standing 
Committee on Finance and Administration dated May 17, 1979, on 
Champlain Mall branch library. 

In its report the Committee made the following recommendations: 

a) That $124,900 be allocated for the establishment 
costs of a branch library in Champlain Mall from 
the 1979 Supplementary Capital Budget. 

b) That the Library Board report to Council, at the 
same time this Committee report is before it, 
regarding the possibility of phasing in over a 
three year period a full library service in 
Champlain Mall. 


Cont'd 
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DELEGATIONS (Cont'd) 
Champlain Mall Branch Library (Cont'd) 
and submitted for consideration: 

c) That $55,000 operating costs be provided from 
the 1979 Contingency Reserve for the branch to 
open about October 1, 1979. 

In compliance with Recommendation (b) of the Committee quoted 
above, also before Council was a memorandum from the Acting 
Director, Vancouver Public Library, reporting on estimates of: 

(i) the potential savings in the operation of Fraserview and 
Collingwood Branches from the opening of a new branch in 
the Champlain Mall; 

(ii) the reduced costs of a Champlain Mall Branch from phasing 
in service over three (3) years. 

Mr. C. Cotterall, Chairman of the Vancouver Public Library 
Board was also present for this item. 


MOVED by Aid. Puil, 

THAT recommendation (a) as contained in the report of 
the Standing Committee on Finance and Administration dated May 17, 
197 9, on Champlain Mall Branch Library, be approved. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Puil, 

THAT the total operation of the Fraserview, Collingwood and 
the Champlain Heights branch libraries be referred back to the 
Standing Committee on Finance and Administration for further 
discussion with the Library Board; and 

FURTHER THAT recommendation (c) as contained in the report of 
the Standing Committee on Finance and Administration dated May 17, 
1979, on Champlain Mall Branch Library, be deferred. 

- CARRIED UNANIMOUSLY 

5 . Cultural Grant - Appeals 

The following two organizations appeared before Council to 
appeal Council's decision of March 6, 1979, not to approve their 
grant requests for 1979. 

Mr. M. Handman addressed Council on behalf of the B.C. Drama 
Association and put forward reasons why his group was appealing 
Council's decision and requested Council approved a grant request 
of $500 to the Association. 

MOVED by Aid. Kennedy, 

THAT Council approve a grant of $500 to the B.C. Drama 
Association, funds to be allocated from the Cultural Grant Budget. 

- LOST 

NOT HAVING RECEIVED 
THE REQUIRED MAJORITY 

(Aldermen Gerard, Little, Puil and the Mayor opposed.) 

MOVED by Aid. Boyce, 

THAT Council approve a grant of $250 to the B.C. Drama 
Association, funds to be allocated from the Cultural Grant Budget. 

- CARRIED 
BY THE 

REQUIRED MAJORITY 


(Alderman Little, Puil and the Mayor opposed.) 
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Cultural Grant - Appeals (Cont'd) 

Mr. K. Tomczak, on behalf of the Pumps Centre for the Arts 
Society, appealed Council's decision not to grant this Society 
a Cultural Grant for 1979. Mr. Tomczak reviewed this Society's 
activities and urged that Council approve a grant to the Society 
for 1979. 

MOVED by Aid. Kennedy, 

THAT Council approve a grant of $1,100 to the Pumps Centre for 
the Arts Society, funds to be allocated from the Cultural Grant 
Budget. 

- CARRIED 
BY THE 

REQUIRED MAJORITY 
(Aldermen Little, Puil and the Mayor opposed.) 


6. Proposed Solar Home - 
3234 West 21st Avenue 

On May 15, 1979, Council approved a request from the legal 
advisor for the owners of a proposed solar home at 3234 West 21st 
Avenue, that he be permitted to address Council when the City 
Manager's Report on this matter was before it. 

Council had for information a City Manager's Report dated 
May 18, 1979, in which the Director of Planning reviewed the 
history related to the development permit for the construction of a 
solar-heated home at 3234 West 21st Avenue. In the opinion of the 
Director of Planning the proper development permit and appeal proces 
were followed in this case. 


Mr. T. Kuchta, lawyer for Mr. and Mrs. Noel Armstrong, owners 
of the proposed solar home, addressed Council and reiterated the 
points made in his letter of April 12, 1979. Mr. Kuchta stated 
that delays in issuing the development permit cost his clients 
approximately $5,000 and, in his opinion, the City should bear 
this cost. 

Mr. Kuchta asked Council to authorize payment by the City of 
compensation to Mr. Armstrong, for the delays in the issuance of 
the development permit for his property. 

MOVED by Aid. Rankin, 

THAT this matter be referred to the Director of Legal Services 
for review and report back to Council on the City's legal position 
at which time the counsel for Mr. and Mrs. Armstrong, be invited 
to be present. 

- CARRIED UNANIMOUSLY 


7. Trident Nuclear Submarine and 
Missile System 

Council noted a request from the Pacific Life Community to 
defer this delegation until a later date. 

MOVED by Aid. Rankin, 

THAT the request of the Pacific Life Community be approved 
and this delegation be deferred. 


- CARRIED UNANIMOUSLY 
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8. False Creek Child Care 
Society - Rent 

Council on May 15, 1979, approved the request of the False 
Creek Child Care Society to address Council when the relevant Manager's 
Report is before it. 

Council had for consideration a City Manager's Report dated 
May 11, 1979, in which the Director of Social Planning reported on 
the background to this day care centre, financial status of the 
Society, the proposed rent increase for 1979, and concluded with 
the recommendation that the rental charged by the City to the 
False Creek Child Care Society for the day care premises at 910 West 
6th Avenue be set at $195 per month for the period March 1, 1979, 
to February 28, 1980, at which time the rent shall be reviewed 
again in the light of the operating costs to the City and the 
financial affairs of the Society. 

In his report the City Manager notes that the rental rate 
suggested still involves a City subsidy of $610 per month or 
$29 per month for each child, no matter what the financial state 
of the family may be. Council may wish to consider, as an alternative, 
a higher rental to reduce or to eliminate this subsidy, necessitating 
further fee increases above the level of $17 2 per month ($12 with 
MHR grant) . 


Ms. G. Galbraith, President of the False Creek Child Care 
Society, addressed Council and read from a brief which was 
circulated. The brief requested that Council reaffirm its original 
decision to base the rental fee for the Society on its budget, 
or in other words, to charge the Society what it could afford to 
pay. Ms. Galbraith asked that Council not increase the rental of 
the Society at this time. 

> 

MOVED by Aid. Little, 

THAT this matter be deferred and the City Manager endeavour to 
find the False Creek Day Care Society more economical premises, 
this search to include consideration of relocating the day care 
in Hodson Manor. 

- LOST 

(Aldermen Bellamy, Boyce, Ford, Gerard, Harcourt, 
Marzari, Puil, Rankin and the Mayor opposed.) 

MOVED by Aid. Rankin, 

THAT the rental charged by the City to the False Creek Day 
Care Society for the day care premises at 910 West 6th Avenue 
remain at $17 6 per month. 

- LOST 

(Aldermen Ford, Gerard, Kennedy, Little, Puil, 
and the Mayor opposed . ) 

MOVED by Aid. Ford, 

THAT the rental charged by the City to the False Creek Child 
Care Society for the day care premises at 910 West 6th Avenue be 
set at $195 per month for the period March 1, 197 9, to February 28, 
1980, at which time the rent shall be reviewed again in the light 
of the operating costs to the City and the financial affairs of 
the Society. 

- CARRIED 


(Alderman Boyce opposed.) 
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DELEGATIONS (Cont'd) 


9. 1979 Budget Appeal - Recreation Division 
Park Board 


Council on May 15, 1979, agreed to hear representation on 
behalf of Community Association Presidents to appeal the cuts to 
the 1979 Park Board Budget as they affect the Recreation Division. 

Council noted that at the Finance and Administration meeting 
of April 5, 1979, the Park Board had appealed the previous 
decision of Council to reduce the Park Board's budget by $200,000. 
At this meeting the Park Board had indicated that should Council 
approve the $200,000 reduction the following action would be 
necessary : 

(a) Marine Drive Foreshore Park Maintenance 

and Scything $ 20,000. 

(b) Reduction of General Park Maintenance . 68,000. 

(c) Partial Closure of Indoor pools 

(summer time) 60,000. 

(d) Closure of Indoor Pools on Saturday and 

Sunday evenings 22,000. 

(e) Reduced Playground Program .... 30,000. 

$200,000. 

Council on April 10, 197 9, had approved a recommendation from 
the Finance Committee that the Vancouver Park Board make the 
$200,000 reduction in its 1979 Budget. 

Mr. K. Peterson addressed Council on behalf of the Community 
Association Presidents and read a brief which was circulated to 
Council. The Association requested Council to reconsider the 
cuts as they affect the Recreation Budget. 

MOVED by Aid. Rankin, 

THAT the City restore $100,000 to the 1979 Park Board Budget 
with these funds being allocated to reinstate all the program cuts 
suggested by the Park Board in Items (c) , (d) and (e) quoted above; 
and 

FURTHER THAT the Park Board be requested to allocate 
$12,000 to make up the short fall in the amounts required to 
reinstate the programs referred to. 

- LOST 

(Aldermen Bellamy, Boyce, Gerard, Harcourt, Kennedy, 
Little, Marzari, Puil and the Mayor opposed.) 


MOVED by Aid. Little, 

THAT the delegation be requested to again take 
up the matter of recreation budgeting with the Park Board in an 
attempt to persuade that Board to reallocate its budget to 
effect reinstatement of the recreation services which have been 
cut. 

- CARRIED UNANIMOUSLY 


Alderman Boyce referred to a report by Commissioner Fowler 
which had been considered by the Park Board at its meeting on 
May 28th, in which she suggested alternative ways by which the 
Park Board could effect the $200,000 reduction to its 1979 budget 
and thus not have to cut recreation services. 
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DELEGATIONS (Cont'd) 

1979 Budget Appeal - Recreation Division 
Park Board (Cont'd) 

MOVED by Aid. Ford, 

THAT the Park Board be requested to reconsider the cuts in 
its recreation services as proposed at the meeting of the Finance 
and Administration Committee of April 5, 197 9, and to consider 
making the necessary budget reductions in others areas, such as 
those suggested by Commissioner Fowler in her report to the Board on 
May 28, 1979. 

- LOST 

(Aldermen Boyce, Gerard, Kennedy, Little, Puil 
and the Mayor opposed . ) 

No further action was taken. 

10 . Hodson Manor 

Because of the lateness of the hour the Mayor suggested to 
those present to speak to Council on Hodson Manor that this matter 
be deferred to the next meeting of Council on the basis that they 
would be the first delegation to address Council at its evening 
meeting . 

The delegation so agreed and the Mayor apologised to them for 
any inconvenience caused by this deferral. 


* * * * 

E. Gypsy Moth Control Program (Cont'd) 

In view of Greenpeace's stated intent to act to prevent the 
proposed carbaryl spraying program in Kitsilano, Council re-considered 
action taken earlier this day. 

MOVED by Aid. Marzari, 

THAT the 2500 and 2600 blocks West 1st Avenue which are the 
blocks infested with gypsy moths be sprayed on a voluntary basis 
in accordance with the wishes of the residents. 

FURTHER THAT the blocks adjacent to the infested area be 
treated on the basis that if 60% of the residents of each block wish 
their properties sprayed with carbaryl it be used on the consenting 
properties and the remainder of the residences be sprayed with 
insecticidal soap. 

- CARRIED UNANIMOUSLY 

* * * * 

RISE FROM THE COMMITTEE OF THE WHOLE 

MOVED by Aid. Harcourt, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Harcourt, 
SECONDED by Aid. Puil, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 11:15 p.m. 


28 


* * * * 


The foregoing are Minutes of the Regular 
Council Meeting of May 29, 197 9, adopted 
by Council on June 12th 1979. ^ 


MAYOR 
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MANAGER'S REPORT 


DATE May 17, 1979 


TO: 


Vancouver City Council 


SUBJECT: 


205 - 


209 East 6th Avenue 


CLASSIFICATION: INFORMATION & RECOMMENDATION 


On April 10, 1979, a complaint was received from Mr. B. Dumancic, 
addressed to the Mayor and Council. Mr. Dumancic stated that he 
was not satisfied with an inspection done on his premises and would 
like to speak to Council on the matter. His delegation was approved 
by Council on April 24, 1979. 

The Director of Permits and Licenses reports as follows: 

"On September 18, 1978, our Inspection Services reported that the 
main floor of the building at the above location was being used 
as a Credit Union and Photography Studio prior to obtaining the 
necessary permits in contravention of the Zoning and Development 
and the Vancouver Building By-laws. 

On October 5, 197 8, we sent a letter to Bozo and Emelia Dumancic, 
the registered owners, advising them to apply for the necessary 
permits. 

On November 17, 1978, a Development Permit Application was made 
and on January 10, 1979, Development Permit No. 82686 was issued, 
approving the use under the Zoning and Development By-law. 

On January 23, 1979, a "Special Inspection" Permit No. B92209 was 
issued and subsequently the inspection was done to determine the 
requirements for a change of use under the Vancouver Building By-law. 
The District Building Inspector reported a number of deficiencies 
and these were communicated to Mr. Dumancic in a letter dated 
February 6, 197 9. In the same letter, Mr. Dumancic was advised 
that an Occupancy Permit was required and that these deficiencies 
would have to be corrected before the Occupancy Permit could be 
issued . 

On February 23, 197 9, Alderman Rankin enquired about this situation 
and on March 8, 1979, he received a report from Mr. Engbrecht of 
this department, who briefly discussed it with Alderman Rankin. 

On April 24, 197 9, Mr. Engbrecht again contacted Mr. Dumancic by 
phone. When advised that exits and fire-safety are basic requirements 
for any upgrading required because of "Change of Occupancy", he 
still refused to comply claiming them totally unreasonable, and 
wished to appear before Council. 

The above is submitted for the information of City Council who 
may wish to advise Mr. Dumancic of his right. regarding Building 
By-law matters^to appeal to the Building Board of Appeal as set 
out in Section 2.11 of the Vancouver Building By-law." 

The City Manager submits the foregoing report of the Director of 
Permits and Licenses for the INFORMATION of Council, and RECOMMENDS 
that Council inform Mr. Dumancic that the proper course for appealing 
the decision of the Director of Permits and Licenses is to the 
Building Board of Appeal. 



MANAGER'S REPORT 


DATE April 4, 1979 

TO: Vancouver City Council 

SUBJECT: Local Improvement - Lane South of 51st Avenue - Ontario to Quebec 

CLASSIFICATION: RECOMMENDATION 
The City Engineer reports as follows: 

"Council at the December 7, 1978, Court of Revision decided, after hearing 
representations, that the project for paving the above lane would not proceed. 
Mrs. Percy, who circulated the petition has asked to appear before Council on 
this subject; this report is to provide background. 

Background 

A local improvement petition for paving the lane south of 51st Avenue between 
Ontario and Quebec Streets was circulated by Mrs. J. Ada Percy and was received, 
sufficiently signed, by theCity Clerk on June 14, 1978, 

Letters were later received objecting to the proposed local improvement; some of 
those objecting had signed the original petition. 

At a Court of Revision held December 7, 1978, three owners made representations 
against the project; no one spoke in favor and Council decided that the project 
would not proceed. 

Mrs. Percy on December 18, 1978, wrote a letter to the City Clerk, stating that 
she had been sick on December 7, expressing concern that her petition had been 
defeated and that signatures had "been reversed "(letter attached). By phone 
she requested an opportunity to appear before Council with regard to this project. 

The original petition to pave the lane was signed by 16^ out of 23 owners - 707o. 

The counter-petition to not pave the lane was signed by 14^ out of 23 owners - 61%. 

Alternatives 

The alternatives available in dealing with Mrs. Percy's request include the 
following : 

A. Take no action (Council should so resolve). 

B. Now undertake (Council should rescind its resolution of December 7, 1978 
regarding this project and resolve to undertake the paving of this lane). 

C. Defer a decision pending a re-canvass of the owners to obtain their current 
opinion. (Council should instruct the City Engineer to ballot the owners and 
report back). 

The City Engineer recommends Alternative C." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the City Engineer be approved. 


FOR COUr.'CIL SZS rAGE(S) '^k 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
H . New Provincial Courts (Vancouver) Complex 


The Board of Administration, under date of January 22, 1971, 
submitted the following report: 

"A Departmental report dated January 14, 1971 on the above 
sub.ject is circulated for Council 's information. 

This report prepared by the Director of Planning and the 
City Building Inspector is made following completion by the 
architects of sketch designs for the Provincial Courts 
Complex and includes the current estimates of cost for 
Council consideration before proceeding. 

In summary the report and attached brochure from the 
architects describes the pro.ject and comments on the need 
for the 14 court facility, noting that this is the first 
phase of a 28 court complex which the site can eventually 
accommodate. The total cost of the 14 court facility is 
estimated to be $5,853,500 or $5,993,500 if recommended 
underground parking is included. Monies available under 
the City's Capital Programmes totals $4,540,000, leaving a 
deficiency of $1,313,500 or $1,453,500 with underground 
parking . 

If Council wish to proceed with the pro.ject on the above 
basis they are advised that the balance of funds necessary 
would need to be referred to the 1971 Supplementary Capital 
Budget . 

Your Board would draw to the attention of Council that the 
14 Court Complex is designed to allow extension of the 
structure to allow increments of from two to fourteen 
further courts as desired. 

Only 14 courts are shown on the plan. However, as a result 
of discussions between the architects and City staff, the 
architects will be in a position to show how additional 
Court Room space could be provided by modifying the plans. 
This will have the effect of reducing the total building 
cost per court. 

The report recommends : 

1. THAT the Director of Finance be instructed to make 
provision within the 1971 Supplementary Budget for the 
amount of $1,453,500 or, if appropriate $1,313,500. 

2. THAT the City Building Inspector be instructed to 
authorize the Architects to proceed with the preparation 
of working drawings up to the stage of obtaining 
tenders . 

3. THAT the City Engineer be authorized to clear utilities 
from the site and to undertake closure of the public 
lane when appropriate. 

Your Board endorses the foregoing recommendations of the 
Director of Planning and the City Building Inspector, but 
also recommends that Council give serious consideration to 
including the additional Court Room space." 

(The Departmental report and consultants' brochure are on file in 
the City Clerk's Office) 

After due consideration it was. 


cont 'd . 


MANAGER'S REPORT 


DATE 79 .05 .18 

TO: Vancouver City Council 

SUBJECT: Proposed Solar Home - 3234 West 21st Avenue 
CLASSIFICATION: INFORMATION 

The Director of Planning reports as follows : 

"This report refers to the attached correspondence (Appendix A) 
from Mr. Theodore Kuchta, regarding the events related to the 
Development Permit for the construction of a solar heated home 
at 3234 West 21st Avenue. 

Development Permit Application No. 83189 was applied for 
on January 25, 1979 and issued on February 15, 1979, 
permitting the raising, alteration and addition to the 
existing one family dwelling on the site, with the 
relaxation of the four foot easterly sideyard (required 
being five feet) . This Development Permit included the 
south face of the building being angled and mainly glass, 
to collect the solar energy. It should be noted that 
Mr. Kuchta, in his letter, refers to the demolition of 
the existing house. The Development Permit was approved 
with the retention of the existing house with alterations 
and additions. Notification of neighbouring property 
owners is not a requirement of the By-law in such cases. 
The Development Permit Application was processed in the 
normal manner and subsequently issued. Design consideration 
was given by the Secretary of the Urban Design Panel on the 
Panel's behalf. 

Subsequently, neighbouring property owners became concerned 
about the possible effect of the solar design on their 
property and exercised their right of appeal to the Board 
of Variance, in accordance with Section 573 of the Vancouver 
Charter. Section 573 allows for an appeal by any person who 
feels he is aggrieved by the decision of an official 
(Director of Planning) . 

There seemed to be a willingness by the owners and neighbours 
to be as informative and as neighbourly in the process as 
possible, bearing in mind that we were dealing with a unique 
item of business i.e. a solar house which was unprecedented 
in the City. 

The Board of Variance, on March 7, 1979, after hearing the 
appellants, Mr. Armstrong and his architect, and a 
representative of the Director of Planning, allowed the 
appeal 

"but only to the extent that the approval of 

Development Permit No. 83819 is rescinded in 

order for the Director of Planning to consider 

the design of the proposed building in accordance 

with Section 3.3.2 of the Zoning and Development 

By-law, including referral of the application to 

the Urban Design Panel for consideration and advice." 

The matter was then referred to the Urban Design Panel. 
Amendments were made and the Development Permit was 
reinstated on March 23, 1979. 

The Panel was gratified to learn that negotiations between 
the applicant and neighbours had resulted in an improved 
end product. 
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With regard to Mr. Kuchta ' s allegation that work was 
carried out on the basis of the original Development 
Permit approval, it should be noted that the reverse side 
of the Development Pejnnit points out the procedure for 
appeals to the Board of Variance (see Appendix B) and refers 
to the fact that appeals can be filed within fifteen days 
from the date of issuance of the Development Permit. The 
appeal filed by the neighbours met the fifteen day limitation. 

In conclusion, it is submitted that the proper Development 
Permit and appeal processes were followed in this case." 

The City Manager submits the foregoing report of the Director of 
Planning for the INFORMATION of City Council. 


FOR COUJiCIL ACnON SEE PAGE{S),...3.£i 
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MANAGER'S REPORT 


DATE: May 11, 1979 


TO: Vancouver City Council 

SUBJECT: False Creek Child Care Society 

CLASSIFICATION: CONSIDERATION 


The Director of Social Planning reports as follows: 
" BACKGROUND 

The False Creek Daycare Centre located in the Laurel Bridge 
was formerly housed in Hodson Manor. The Hodson Manor location 
was an interim location pending completion of a daycare facility 
in the Netherlands development in False Creek. At the end of 
1976 when the Netherlands space was completed, it did not meet 
CCFL requirements and was therefore not usable. In January, 
1977, City Council considered two other alternatives for the 
Daycare Centre: 1) the continuation of the sub-lease at Hodson 
Manor at a cost to the City of about $2500 in renovations to 
the playground to meet CCFL standards, or 2) the lease of the 
Laurel Bridge site by the City for sub-lease to the Daycare 
Society. At that time, it was estimated that this alternative 
would cost the City $7500 in capital costs and $6500 a year in 
rent, taxes and insurance with only a "nominal" rent to be re- 
covered from the Society. 

The False Creek Development Group, the Social Planning Department 
and the Planning Department supported the first alternative - 
continued sub-lease of Hodson Manor. The Multicultural Society, 
the lessee of Hodson Manor was opposed to the continuation of 
the daycare use as it was incompatible with the Multicultural 
programs. Council decided in favour of the more expensive option 
of the Laurel Bridge site at 910 West Sixth Avenue and instructed 
the Director of Social Planning "to review the False Creek Day- 
care Society's 1977 daycare operating budget in order to determine 
the appropriate sub-lease rate". 

The City entered into a three year lease arrangement with H. 
Haebler Co. Ltd. commencing October, 1977 at a rent of $500 
per month plus taxes, fire insurance, water and hydro - for a 
total cost to the City of $800/month in 197 8, estimated to be 
$806/month in 1979. 

In February, 1978, the Daycare Centre began operation at the 
Laurel Bridge Facility. The rent determined by the Director of 
Social Planning was $176/month which was the same rent that the 
Society was paying at Hodson Manor. 

On November 21, 1978, Council approved (retroactively) the sub- 
lease to the Society for 31 months commencing February 10, 1978. 
At that time Council expressed concern over the high subsidy 
($625/month in 1978) resulting from the relatively low rent, and 
requested that there be a report back "as to why the City should 
not recover its full costs from the daycare society." 

This review was due February 10, 1979, the first anniversary of 
the sub-lease. 
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FINANCIAL STATE OF THE SOCIETY 

Attached are a letter from Ms. Galbraith, Chairperson of the 
Daycare Society, a monthly budget of the Society, as of March, 
1979 and a financial statement for the year ending January 31, 
1979. The budget shows an income of $3570, or $170 for each 
of 21 children, the maximum number permitted by license. Of 
the 21 children, 14 have the full fees of $170 per month paid 
by their parents. The remaining 7 children are from families 
eligible for full MHR grants of $160/month. These families 
pay the remaining $10/month. Expenses are shown to exceed 
income by $18 per month, before allowing for increased rental 
or other costs. In her letter, Ms. Galbraith contends that 
charging the Society a rental equal to the full cost would 
"effectively put us out of business". 

1979 RENT INCREASE 

The Civic Buildings Director estimates an 11% increase this 
year in hydro and insurance costs for the Daycare premises. 
Accordingly, the Director of Social Planning recommends that 
the rental charged to the Society should likewise increase by 
11%, from $176 per month to $195 per month. This increase, 
together with the present monthly deficit of $18 per month, 
would necessitate an increase in fees of $2/child to $172 per 
month {or $12 for those with full MHR grants) . This brings 
them well above the average fees for the 75 daycare centres 
in the City. 

RECOMMENDATION 

The Director of Social Planning recommends that the rental charged 
by the City to the False Creek Child Care Society for the Daycare 
premises at 910 West Sixth Avenue be set at $195/month for the 
period March 1, 1979 to February 28, 1980, at which time the rent 
shall be reviewed again in the light of the operating costs to 
the City and the financial affairs of the Society. " 

CITY MANAGER'S COMMENTS 

The City Manager notes that the rental rate suggested still in- 
volves a City subsidy of $610/month or $29/month for each child, 
no matter what the financial state of the family may be. 

Council may wish to consider, as an alternative, a higher rental 
to reduce or to eliminate this subsidy, necessitating further fee 
increases above the level of $172/month {$12 with MHR grant) . 

Consequently, the City Manager submits the recommendation of 
the Director of Social Planning for the CONSIDERATION of 
Council . 


FOR co'::::!'i. A:::c:i s:e rA{;£(S) .'!^...Q.Q^ 
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MANAGER'S REPORT, MAY 25, 1979 (WORKS: Al - 1) 


WORKS & UTILITY MATTERS 


RECOMMENDATION 


1. Closure of Lane East of Main Street, 
South of Station Street 


i The City Engineer reports as follows: 

j 

i "There is at the present time an unopened 10-to 16-foot wide lane east of Main Street, 
south of Station Street. This lane and several surrounding City-owned lots are 
developed as Thornton Park and road. The portions of lands being used as road 
should be dedicated for highway purposes and the balance of the properties should 
be consolidated. 

I recommend that all the lane dedicated by the deposit of Plan 1230, Block 25, 
District Lot 196, Plan 1230, be closed, stopped up and title taken thereto and 
subdivided with the adjacent City-owned lands. 

I further recommend that the Director of Legal Services be authorized to execute 
the subdivision plan on behalf of the City." 

The City Manager RECOMMENDS that the foregoing recommendation of the City Engineer 
be approved. 


2 . Watermain Installations - 19 79 Capital Budget 
The City Engineer reports as follows: 

"Watermain installations are required at the following locations: 

WATERWORKS PROJECT 902 

Street From To 

12th Avenue Quebec Street Main Street 

Keefer Street Glen Drive Vernon Drive 

38th Avenue Chamers Street Rhodes Street 

47th Avenue Laburnum Street Angus Drive 

All of the above work is required for maintaining adequate fire protection by 
either grid completion or by the replacement of old 4-inch cast iron pipe which, 
over the years, has lost most of its carrying capacity. Three of the four streets 
listed are also scheduled for paving in 1979. 

The estimated cost of this project is $83 000. 

I recommend that Project 902 be approved for construction and that the required 
$83 000 be appropriated from the Waterworks Capital Account //128/7902, 'Prior to 
Paving - Unappropriated'." 


The City Manager RECOMMENDS that the foregoing recommendation of the City Engineer 
be approved. 

3. Countermeasures for Oil & Chemical Spills in the 
Burrard Inlet Area 


The City Engineer reports as follows: 

"The oil spill resulting from the Sun Diamond/Erwan collision near the Point Grey 
bell buoy on September 25, 1973 led to an exchange of letters between A.E. Langley, 
Mayor of the Municipality of West Vancouver and the Honourable Jack Davis, former 
Minister of the Environment. The letters dealt with the need for a meeting of 
representatives of the municipalities around Burrard Inlet and the Federal Departments 
of Environment and Transport to assess the procedures used to clean up the spill. The 
mrrOrii, was siibso.jiimlj y heltJ on Novrinl..M AS, 197.^ nl i l„> Uoy^ihore' inn, Hltpmlodby 
senior representatives of the three levels of governmrnt . 
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MANAGER'S REPORT, MAY 25, 1979 (WORKS: Al - 2) 

Clause No. 3 cont'd ; 

Pursuant to the direction arising out of the meeting, the Burrard Inlet Working 
Group was formed. The direction specified the necessity of discussing, at the 
working group level, containment and cleanup procedures, equipment assemblage and 
storage, personnel resources and communications. 

The Working Group participants are: 

. Fisheries § Environment Canada 
. Ministry of Transport 
. Canadian Coast Guard 
. National Harbours Board 
. Emergency Planning Canada 

. Province of British Columbia (Provincial Emergency Program) 
. B.C. Petroleum Association 
. B.C. Hydro 

. The Canadian Chemical Producers Association 

(Transportation Emergency Assistance Plan) 
. City of North Vancouver 
. District of North Vancouver 
. City of Port Moody 
. Municipality of Burnaby 
. District of West Vancouver 
. City of Vancouver 

The meetings of the Working Group have been well attended and all members, including 
industry, have cooperated well in an effort to improve oil and chemical spill counter- 
measures. Discussions at the meetings concentrated more on technical problems rather 
than the political question of financial aid. The Engineering Dept. represented the 
City in this discussion. 

Concurrent with the deliberations of the Working Group, some improvement in the area 
of prevention and response capability is acknowledged, but it must be emphasized that 
the art is still in its infancy and an oil spill occurring in the waters of Burrard Inle 
cannot be wholly prevented from reaching the beaches. 

The meetings of the Working Group, which are ongoing, have resulted in the publication 
of a report entitled "Count ermeasures for Oil and Chemical Spills in the Burrard Inlet 
Area". A copy of this report is available in the City Clerk's Office. 

The report includes lists of personnel, equipment and material available and has also 
established lines of communications which will provide information to the municipalities 
quicker in the event of an oil spill and permit faster action and response to fight the 
spill . 

A major topic of discussion at meetings has concerned responsibility for spills. It 
was agreed that clean-up is the responsibility of the polluter. If the polluter cannot 
be identified, or is unable to initiate effective countermeasures, then the federal 
government will assume this responsibility, and initiate legal proceedings to recover 
costs. However, clean-up costs incurred by local governments would not necessarily 
be recovered on their behalf by senior government. The members of the sub-committee 
agree this is not a desirable situation and recommended the matter be resolved by the 
senior government. 

However, the reimbursement to the municipalities for the cost of oil spill clean-up 
has not been resolved yet . 

Perhaps at this point it should be reported that the Municipality of West Vancouver 
spent $55,594 to clean its shoreline following the small oil spill resulting from 
the Sun Diamond/Erwan collision in the fall of 1973. Of this sura, approximately 
$22,673 has been recovered from the Ministry of Transport. Should the Crown be 
successful before Court for recovery of the cost of the clean-up. West Vancouver 
may be reimbursed for the outstanding balance. It is emphasized that this was a 
small spill of fuel oil involving freighters not oil tankers. 

In reference to this major concern, on Page 2 of the introduction to the report, 
matters that have not yet been finalized are outlined and are hereunder quoted 
verbatim. 
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Clause No. 3 cont'd : 

'Several areas important to the development and maintenance of adequate counter- 
measures for Burrard Inlet are identified for the early attention of senior 
government . 

(1) Recovery of monies expended by civic or municipal governments in beach and 
shoreline clean-up remains largely unresolved. 

(2) Prompt payment to contractors for services rendered in unidentified spills 
or where financial responsibility must be determined by the courts. 

(3) Excessive debris in Burrard Inlet can impede containment and clean-up 
activities. Permanent recovered debris disposal sites are also required. 

C4) Clear definition of responsibility assumed by government bodies in the 

development, maintenance and implementation of countermeasures for oil and 
chemical spills, including equipment acquisition. Such clarification is 
necessary in determining the role that should be played by industry associated 
with Burrard Inlet, such as shipping, transportation, petroleum, chemical 
and other industrial enterprises who store or handle significant quantities 
of oil or chemical products.' 

The above four matters cannot be resolved by the Technical Working Group. In 
particular, the matter of financial responsibility needs to be resolved before a 
spill occurs. If this matter cannot be resolved the City has two alternatives, 
neither of which is satisfactory: 

a) Do nothing, pending Federal Government authority to fund the clean-up; 

b) Mobilize and pay clean-up crews and contractors and request the Federal 
Government to reimburse the City. 

In this regard, a letter was received from the Honourable Len Marchand, Minister of 
State, Environment Canada addressed to the Union of B. C. Municipalities in which 
he strongly suggested that no municipality should expect reimbursement for a clean-up 
unless that municipality had an unequivocal statement from an authorised federal 
spokesman that the municipality will be reimbursed by the federal department concerned. 

The Emergency Planning Committee believes that this statement is unsatisfactory and 
\ that City Council should address the problem of payment for oil spill clean-ups and 
present this question to the Provincial Minister of the Environment and the Federal 
Environmental Protection Service. 

The City Engineer recommends that City Council write to the Provincial Minister of 
the Environment and the Federal Environmental Protection Service and request a 

I resolution of the four above-mentioned outstanding issues. Council should also request 

i other affected municipalities to do likewise." 

i The City Manager RECOMMENDS that the above recommendation of the City Engineer be 
approved . 

4. Transfer of Maintenance Responsibility for 
Street Lighting Controls 

The City Engineer reports as follows: 

: "In 1966, the B.C. Hydro rate schedule for street lighting was changed to require 
i that the customers would be responsible for the maintenance of the street lighting 
I controls for turning the lights off and on. Previously, the rate was based on the 
B.C. Hydro providing this control. Under a special arrangement the B.C. Hydro 
agreed to continue maintaining the controls on all the street lighting services 
in the City existing at that time (approximately 1300) . 

; While this arrangement has been beneficial to the City, the divided responsibility 
, has caused many problems such as frequent outages and delays in repairs which have 
\ resulted in complaints from the Public. The controls used by Hydro were subject 
to frequent breakdowns when used to control the large loads on our services. 
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Clause No. 4 cont'd : 

To overcome these difficulties, B.C. Hydro has offered at no cost to the City 
to replace the controls with heavier duty equipment of the type used by the City, 
in exchange for which the City would undertake full responsibility for maintenance 
to conply with the B.C. Hydro Tariff. 

I am of the opinion that by eliminating the divided responsibility and the install- 
ation of more reliable controls there will be better service to the Public with 
fewer 'black-outs' at an estimated increase in the City's maintenance cost of 
$1500 per year. If this offer is not accepted by the City, the Utility may elect 
to discontinue the special arrangement and require that the City itelntaln the 
controls as provided in their tariff. This would result in much higher mainte- 
nance costs to the City for replacing the existing worn out controls. 

I recommend that the City take over the maintenance of the controls for City 
street lighting services which are now maintained by B.C. Hydro and Power 
Authority after the Conqjany has replaced the controls with the type used by 
the City." 

The City Manager RECOMMENDS that the foregoing recommendation of the City Engineer 
be approved. 

5. Closing Lanes and Consolidating City Lots within the 
Pacific National Exhibition Grounds 


The Supervisor of Properties and the City Engineer report as follows: 


"Several lots within the lease area to the P.N.E. have portions of the lot also 
included as Highway (2nd Narrows Bridge approach) and other lots have portions 
established for lane. It would also be beneficial for the description of lands 
included in the P.N.E. lease if various groups of lots were consolidated into 
one parcel. 

It is therefore recommended that: 

(a) The 10-foot established strips between Lots 357 and 372, T.H., be closed and 
stopped up (lane south of McGlll Street from Renfrew Street to Nootka Street) . 

(b) The lane so closed and Lots 357 to 372 be consolidated to form one parcel. 

(c) Lots 529, 530, 531 and 541 except the part of each lot included in Highway 
Plan 28 together with Lots 542, 543 and 544, T.H., be consolidated to form 
one parcel. 

(d) The lane north of Oxford Street from Cassiar Street to the lane east of 
Rupert Street be closed, stopped up, title taken thereto and consolidated 



with 

the abutting Lots 10 to 33, Block 6, T.H.S.L. to form two parcels. 

(e) 

Lots 

1 to 9, said Block 6, be consolidated to form one parcel. 

(f) 

Lots 

1 to 8, Block 13, T.H.S.L., be consolidated to form one parcel. 

(g) 

Lots 

9 to 16 , said Block 13, be consolidated to form one parcel. 

(h) 

Lots 

25 to 32, said Block 13, be consolidated to form one parcel. 

(1) 

Lots 

1 to 8, Block 24, T.H.S.L., be consolidated to form one parcel. 

(j) 

Lots 

9 to 16 , said Block 24, be consolidated to form one parcel. 

(k) 

Lots 

25 to 32, said Block 24, be consolidated to form one parcel. 

(1) 

Lots 

1 to 8, Block 31, T.H.S.L., be consolidated to form one parcel. 

(m) 

Lots 

9 to 16, said Block 31, be consolidated to form one parcel. 
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Clause No. 5 cont'd: 


(n) 


Lots 


25 to 32, said Block 31, be consolidated to form one parcel. 


(o) 


Lots 


1 to 8, Block 42, T.H.S.L. be consolidated to form one parcel. 


(P) 


Lots 


9 to 16 , said Block 42, be consolidated to form one parcel. 


(q) 


Lots 


27 to 32, said Block 42, be consolidated to form one parcel. 


(r) 


Lots 


1 to 11, Block 49, T.H.S.L 


• > 


be consolidated to form one parcel. 


(s) Lots 22 to 32 except that part of each of said lot included in Highway 
Plan 46, said Block 49, be consolidated to form one parcel. 


Be it further resolved that the Director of Legal Services be empowered to sign 

on behalf of the City any plans or documents required to accomplish the foregoing." 

The City Manager RECOMMENDS that foregoing recommendation of the Supervisor of 
Properties and City Engineer be approved. 

Note : A wall map will be available in the Council Chambers 

indicating the lane closures and lands to be consolidated. 


6. Tender 79 3 - Street Pavement & Curbs 

4th Avenue from Highbury St. to 4th Ave. Diversion 

The City Engineer reports as follows: 

"Tenders for the above were opened on May 16, 1979 and referred to the City Engineer 
for tabulation and report to the City Manager. 

All tenders have been checked for completness and accuracy and any miscalculations 
or omissions have been corrected. Tabulations of total amounts bid are attached. 

These bids are unit priced based on quantity estimates supplied by the Department; 
therefore, the total costs of these contracts may vary according to actual quantities 
measured during construction. 

The City Engineer recommends that: 

a) Contract 793 - Street Pavement & Curbs be awarded to the lowest bidder: 


for the amount bid, namely $210 528.30. 

b) A Contract satisfactory to the Director of Legal Services be entered into. 

c) The bid bonds for the unsuccessful tenders be returned." 

The City Manager RECOMMENDS that the above recommendations of the City Engineer 
be approved . 


Imperial Paving Ltd. 
4781 Byrne Road 
Burnaby, B. C. 
V5J 3H6 
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1 ' Tender 794 - Street Pavements and Curbs 

The City Engineer reports as follows: 

"Tenders for the above were opened on May 23, 1979 and referred to the City 
Engineer for tabulation and report to the City Manager. 

All tenders have been checked and are in order. Tabulations of total amounts 
bid are attached. 

These bids are unit priced based on quantity estimates supplied by the Depart- 
ment; therefore, the total costs of these contracts may vary according to 
actual quantities measured during construction. 

The City Engineer recommends that: 

(a) Contracts be awarded to the low tenderer as follows: 

Contract 794 - Street Pavement and Curbs, to 

Standard General Construction Limited 
201 - 3031 Viking Way 
Richmond , B.C. 
V6V IWl 

for the amount bid, namely, $824 456.35. 

(b) Contracts satisfactory to the Director of Legal Services be entered into. 

(c) The bid bonds of the unsuccessful tenderers be returned." 


(WORKS: Al - 6) 


The City Manager RECOMMENDS that the above recommendations of the City Engineer 
be approved . 


\j -J 

Regular Council, January 26, 1971 9 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

New Provincial Courts 
(Vancouver) Complex (cont'd ) 

MOVED by Aid. Hardwick, 

THAT recommendations in the Board of Administration report 
set out above be approved; 

FURTHER THAT provision be made as follows: 

(a) for appropriate inclusion of two additional Court 
Rooms on the Third floor; 

SZE p.^G:fc>2^^• I 

(c) for two libraries only; 

(d) for the basement area to be reviewed as an integral 

part of the total structure with a height, if 

reasonable and feasible, whereby use could be made 

of it for other than just parking purposes , as and 
when necessary; 

(e) for storage space in the basement area, rather than 
on the ground floor, if considered advisable after 
further study. 

- CARRIED 

MOVED by Aid. Linnell, 

THAT there be three Court Rooms and in respect of provision 
for libraries, this be reviewed on the basis of consolidation. 

- LOST 

(The motion of Alderman Hardwick was put and carried) 

MOVED by Aid. Broome, 

THAT His Worship the Mayor be requested to appoint an 
appropriate committee to take up with the Provincial Attorney 
General and the Federal Minister of Justice the matter of 
possible sharing in the building costs. 

- CARRIED 


I. Report of Special Committee 

re Illegal Suites - Hardship Cases 

The Special Committee re Illegal Suites - Hardship Cases 
submitted the following report under date of January 22, 1971: 

"The Committee of Officials has considered the following 
requests under the policy established by Council concerning 
Illegal" Suites - Hardship Cases, and reports as follows: 

(a) The following applications recommended for approval * 
by the sub-committee be APPROVED: 

Alton C. Atwood (tenant), 2144 East Pender Street 

Mrs. Marilyn Buchanan (tenant), 3161 East 2nd Avenue 

Mr. Arnie Dahli (tenant), 1772 East 2nd Avenue 

Agnes M. Fletcher (tenant), 5275 Bursill Street 

Arthur Deane Freeman (tenant), 2144 East Pender Street 

Mr. and Mrs. G. Harris (o wners) , 3315 West 10th Avenue 

Ellen Loren (tenant), 3234 Turner Street 

Robert John McMartin (tenant) , 2144 East Pender Street 

Mrs. Lena McMillan (owner), 942 West 15th Avenue 

Ka Maziz (tenant) , 2144 East Pender Street 

Brian Wayne Morgan (tenant), 5631 Ross Street 

Mrs. Anne Nysak (tenant), 2487 Kitchener Street 

Mrs. H. Zimmerman (tenant), 235 East 63rd Avenue 

cont 'd 
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BUILDING AND PLANNING MATTERS 

RECOMMENDATION 

1. Strata Title Application - Conversion 
845 Hornby Street - The Mayfair Hotel 

The Director of Planning reports as follows: 

"An application has been received from Techram Securities Ltd., 
owners of 845 Hornby Street (Lots Hh of 29, 30, 31 and Sh 32, 
Block 60, D.L. 541, Plan 210) to convert the existing hotel 
to Strata Title ownership consisting of eighty commercial 
hotel units to be used for temporary accommodation only, six 
commercial office units, a restaurant unit and one basement 
unit. This would result in a total of eighty-eight strata 
lots. 


Site Description 

The site is "DD - Downtown District" with a frontage of 22.860 m (75 feet) 
and a depth of 36.576 m (120 feet) for a total site area of 836.127 m 
(9,000 square feet). The building is known as the Mayfair Hotel and the 
units are rented out on a daily basis to tour groups. The applicant states 
that there are no permanent tenants occupying any of the units. 

The main floor contains the lobby, an office for the hotel, and a large 
restaurant. The basement is utilised by the restaurant and is also used 
for storage, laundry and heating facilities in conjunction with the hotel. 
The second floor contains six commercial office units, with 80 hotel units 
located from the third to the thirteenth floors. The hotel units range in 
size from 44.036 m^ (474 square feet) to 66.791 (719 sauare feet). 

The development of the site as "a temporary abode for tourists or transients" 
was approved on June 26, 1963 with the condition that it was not to be used 
at any time as permanent living accommodation. The zoning at the time the 
hotel was approved was CM-1 Commercial District Schedule. This zone had 
no specific floor space ratio, but the bulk and height of any building was 
dependent on site area and street frontage. The use of the site as a hotel 
was permitted subject to special approval by the Technical Planning Board. 
The existing development has a floor space ratio of 7.43 and a height of 
39.014 m (128 feet). 

Under the Official Development Plan for theDowntown, hotels are permitted, 
subject to such conditions and regulations as may be prescribed by the 
Development Permit Board, and are considered to be commercial uses. The 
maximum floor space ratio which now would be permitted on this site is 
4.00 for non-residential uses. There are provisions for additional non- 
residential floor space ratio in conjunction with residential use to a 
total maximum of 6.00. The existing hotel development exceeds the 
permitted floor space ratio and is non-conforming with regard to that 
regulation. 

Applicant's Submission 

The applicant has submitted the following information: 

1. Letter of application. 

2. Statement of ownership and declaration that there are no tenants 
except in the restaurant and five of the offices. 

3. A letter from each of the five office tenants on the second floor 
acknowledging and consenting to Techram Securities Ltd., application 
to Strata Title the Mayfair Hotel. The restaurant is currently on 

a five-year lease with two options to extend the lease a further ten 
years. 
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4. Building inspection report from Gordon Spratt & Associates 
Ltd., Consulting Professional Engineers. 

5. Schedule of estimated costs for necessary and recommended 
improvements to building from Gordon Spratt & Associates 
Ltd., Consulting Professional Engineers. 

6. Strata Plans prepared by Gordon E. McLaren, B.C.L.S. 

7. Detailed plans of the building. 


Proposal Intent 

In a letter dated February 5, 1979, the applicant states that the operation 
of the hotel will be maintained and the suites will be sold to individual 
investors as "hotel condominiums". This allows the strata lots to be held 
in title by a number of separate owners who are able to deduct depreciation 
against income at the rate of 5% of the value of the unit per year. Discussion 
with the Office of the Superintendent of Insurance, which administers the 
Strata Titles Act for the province, indicates that in such a situation, a 
normal condition of purchase would involve a management company or "pool" 
which would administer operation of all the units as a hotel. Such an 
arrangement would form part of the prospectus filed with the Superintendent 
of Insurance in Victoria. This procedure affords the opportunity for more 
smaller investors to participate who could not afford to purchase an entire 
building individually and will not jeopardise continued use of this building 
as a hotel . 


Director of Permits and Licenses 

With regard to the condition of the building, the Director of Permits and 
Licenses reports as follows: 

"A memo to the Zoning Division of the City Planning Department 
lists the work which must be carried out to bring the building 
into compliance with the City of Vancouver Building By-law." 

(See Appendix B for list of work which must be carried out). 

Director of Social Planning 

Further to the occupancy of the building, the Director of Social Planning 
reports as follows: 

"The Social Planning Department has no objections to this 
application." 

Further Requirements 

The Director of Planning notes that under Section 3(2) of the Strata Titles 
Act ' garages, parking spaces, storage areas, and other areas or spaces 
related to the use of a strata lot that are intended for residential use 
shall not be designated as separate strata lots but shall be included as 
part of the strata lot or as part of the common property'. While a hotel 
is not considered to be residential use under the Strata Titles Act, it is 
clear that the storage and washroom facilities located in the proposed 
basement strata lot were intended to be used in conjunction with the 
restaurant and the hotel. It is inappropriate that these ancillary uses 
should be separated from the remainder of the development through ownership 
and the Director of Planning recommends, if this application is approved, 
that the proposed basement strata lot (Strata Lot 1) be eliminated from the 
strata plan, incorporating ancillary restaurant uses into the restaurant 
strata lot and identifying storage and laundry facilities ancillary to the 
hotel operation as common property. 
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Clause 1 continued 
Conclusion 


The Director of Planning recommends that this strata title conversion 
application be approved. The hotel is being used, and can only be used 
for the temporary accommodation for tourists or transients. The conversion 
of this building will have little effect on the amount of rental acconmodation 
in the area. The strata title ownership will affect the actual ownership of 
the units themselves and not their actual day-to-day use. 

The Director of Planning notes for the information of Council and the 
applicant, that in order for owners or tenants to permanently occupy 
these units, a Development Permit Application to change the use from 
hotel to apartment would have to be submitted and approved. 

RECOMMENDATION: The Director of Planning, with the concurrence of the 
Director of Permits and Licenses and the Director of 
Social Planning, recommends that: 

This application be approved, thereby permitting the conversion 
of the premises at 845 Hornby Street (Lots Hh of 29, 30, 31 and 
Sh 32, Block 60, D.L. 541, Plan 210) to Strata Title Ownership, 
consisting of eighty-seven strata lots, subject to the following 
conditions: 

a) That the strata plan be revised to eliminate the 
proposed basement strata lot (Strata Lot 1), 
incorporating ancillary restaurant uses into the 
restaurant strata lot and identifying storage and 
laundry facilities ancillary to the residential 
use of the building as common facilities; and 

b) That a Certificate of Approval (Form #10) shall 
not be issued by the Approving Officer until this 
building substantially complies with the applicable 
City By-laws to the satisfaction of the City 
Building Inspector and at no cost to the City." 


The City Manager RECOMMENDS that the recommendation of the Director 
of Planning be approved. 


2. Exterior Alterations to 1151 West 8th Avenue 
DPA No. 83624 


The Director of Planning reports as follows: 

"In March 1976, Council designated 1151 West 8th Avenue (the 
Steamboat House) as a Heritage Structure. Under the provisions 
of the Heritage Designation By-law, no exterior alterations may be 
carried out without Council's approval. A Development Permit 
Application has been made for alterations that would include 
enclosing the porch, adding a dormer and fire escapes at the 
rear, and ground level skylights into the basement. 

On May 14, 19 79, the Heritage Advisory Committee received the 
application and recommended approval. 

On May 22, 1979, the Director of Planning approved the Development 
Permit Application subject to approval by Council. 

RECOMMENDATION 

The Director of Planning recommends: 

THAT Council approve the exterior alterations to 1151 West 8th 
Avenue as described in Development Permit Application #83624." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Director of Planning be approved. 
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3 . Champlain Heights - Enclave 1 

The Champlain Heights Assistant Project Manager reports as follows: 

"VJhen the City sold land in Chanplain Heights (Enclave 1) to Daon Development, 
deadlines were attached to the construction timetable to ensure that the houses 
were built within a reasonable length of time. 

The first deadline was Jvne 8th 1978, at v^iich time 23 foundations were to be 
poured. Daon's Construction Manager advised at that time that 21 foundations 
were in place and that a two-month extension was required for the other two 
foundations. In August an additional two month extension was allowed Daon for 
the pouring of the necessary number of foundations. 

The second deadline, as set out in the Option to Purchase Agreement, is now 
upon us which requires Daon to have poixred 46 foundations by 8th June 1979. 
As of 22nd May 1979, 27 houses have been constructed and corpleted. The 
developer is currently seeking a number of minor amendments to the presently 
approved Development Permit for 5 lots and devel<^nent approval for new plans 
for 9 lots (2 lots of vMch are already sold on the basis that development 
approval will be forthcoming) . Construction on these lots will satisfy the 
second deadline. 

The new unit plans that are to be sutmitted for development approval shortly, 
are a direct response to market demand; the original designs have been fovnd 
to be too small in area and too catplex in layout. 

In view of the foregoing, the Assistant Project Manager recotmends: 

THAT the Director of Legal Services take such steps as are necessary 
to grant Daon Development Ltd. a further three month extension from 
June 8th, 1979, for construction of 46 foundations in Enclave 1. 

This extension date does not extend the cotpletion dates on the final phase 
of development in Enclave 1". 

The City Manager RBCCMMENDS that the foregoing recatmendation of the Assistant 
Project Manager be approved. 


4. Riley Park N.I. P. Appropriation of Funds - 
Storefront Library 

The Director of Planning reports as follows: 
BACKGROUND : 

On 26 July, 1977, City Council approved the Riley Park N.I. P. Concept 
Plan which included an allocation of $100,000.00 to purchase books, 
equipment, furnishings and space renovations for a local Storefront 
Library. On 3 April, 1979, City Council considered the Director of 
Planning's report on overall implementation of the project and passed 
the following resolutions: 

(A) THAT City Council reconfirm its approval for the expenditure of 
N.I. P. capital funds for the Riley Park and Kensington Storefront 
Libraries subject to a further report by the Director of Planning 
on detailed capital needs and costs. 

(B) THAT City Council approve operating funding as an addition to the 
Vancouver Library Board's 1979 Operating Budget for 4 months 
operation of the Kensington and Riley Park Storefront Libraries 
In an amount of $20,000.00 per library ($40,000.00 total) as 
outlined in the report of the Director of the Vancouver Public 
Library. 

(C) THAT City Council authorize City staff to undertake site searches 
and complete leasing arrangements for the Riley Park and Kensington 
Storefront Libraries at the locations discussed in the report 
(Manager's Report of 30 March, 1979) and at a leasing cost as 
outlined in the report of the Director of the Vancouver Public 
Library. 
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In response to resolution A above, the purpose of this report is to 
recormend an appropriation of a portion of Riley Park N.I. P. funds so 
that purchase of books, equipment and furnishings can proceed. A rtport 
on similar implementation through Kensington N.I. P. of the Kensington 
Storefront Library will follow shortly. 


PROGRESS ON IMPLEMENTATION : 

City Council and all other involved parties have agreed to the location 
of the Riley Park Storefront Library and the Little Mountain Neighbourhood 
House in the same building. The site search for this building is now 
underway and it is expected that an appropriate site will be secured 
shortly. Since it is expected that the premises will require some renovation, 
$25,000.00 of the N.I. P. Storefront Library allocation is proposed to be 
earmarked and held to pay for these renovations to meet the needs of the 
Library. A report on the purchase, renovation and tenure costs and arrange- 
ments for the preferred site will be submitted to City Council as soon as 
possible. 

The target date for opening the Riley Park Storefront Library is September, 
1979. Books, equipment and furnishings must be ordered and much of this 
material may take 2-6 months for delivery. As such, it is important to 
appropriate the N.I. P. funds now so that the Vancouver Public Library can 
proceed with ordering immediately. 


PROPOSED N.I. P. EXPENDITURE 

The Vancouver Public Library proposes to purchase some 13,250 paperback 
and hardback volumes to comprise the basic collection as well as various 
necessary equipment and furnishings for the Riley Park Storefront Library 
as outlined in attached Appendix A. The cost as estimated by the Director 
of the Vancouver Public Library is $75,000.00. 


The cost estimate for books includes the purchase of the materials and 
all cataloguing costs. The most important equipment to be purchased 
is the delivery vehicle which will provide a direct link between the 
two new Storefront Libraries and existing full Branch Libraries. The 
Federal and Provincial Governments have agreed to the expenditure of 
N.I. P. funds for the delivery vehicle which will be equally cost shared 
between Riley Park N.I. P. and Kensington N.I. P. 

The Riley Park Citizens' N.I. P. Planning Committee strongly supports 
the proposed appropriation of N.I. P. funds as the first step in the 
implementation of this high priority neighbourhood improvement. 


RECOMMENDATION : 

The Director of Planning recommends: 

THAT City Council approve an expenditure of up to $75,000.00 
to be appropriated from the Riley Park N.I. P. Social and 
Recreation Facilities Budget Account #898/9412 for the 
purchase of books, equipment and furnishings for the Riley 
Park Storefront Library, costs to be shared as follows: 


CMHC (50% of total) $37,500.00 

Province of B.C. (25% of total) $18,750.00 
City of Vancouver (25% of total) $18,750.00 


Tbe City Manager RECOMMENDS that the recommendation of the Director of 
Planning be approved. 
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FIRE AND TRAFFIC MATTERS 


RECOMMENDATION 

1. Underground Traffic Signal Plant on 

Fir Street at Broadway and at 12th Avenue 

The Citv Engineer reports as follows: 

"In conjunction with the upgrading of street lighting on Fir Street between 
3rd Avenue and 16th Avenue, which is now under way as part of our 1979 Capital 
Program, it is desirable and opportune to place underground the traffic cables 
which are at present on wood poles on Fir Street between Broadv/ay and the Lane 
South of Broadway. Also the traffic signal equipment at 12th Avenue and Fir 
Street should be improved by placing wiring underground and installing combina- 
tion traffic signal/street light poles. 

Cost of the traffic signal work is estimated at $17,000. Funds are available 
in Account 250/7903 'Undergrounding Traffic Signal Plant, Unappropriated'. 

I recommend that I be authorized to underground traffic signal plant on Fir 
Street at Broadway and at 12th Avenue at an estimated cost of $17,000, and that 
funds be provided from Account 250/7903 'Undergrounding Traffic Signal Plant, 
Unappropriated ' ." 

The Citv Manager RECOMMENDS that the foregoing recommendation of the Citv 
Engineer be approved. 
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FINANCE MATTERS 


R ECOMMENDATION 

1. Annual Grants for Loaning Christmas Decorations 
and Displaying Flags of Charitable Organizations 

The City Engineer reports as follows: 

"On November 21, 19 78 while considering a grant request from 
the 19 78 Christmas Carol Ship Committee for funds to rent 
City-owned festoons. Council requested the City Engineer to 
report on the establishment of an annual Engineering Department 
account to fund the free loan of these lights to this and similar 
organizations. This report has been expanded to include grant 
requests annually approved by Council for the display of 
charitable-organization flags. 

A precedent for establishing annual accounts to fund small 
annually approved grant requests is Council's approval on 
November 27, 1962 of the establishment of account 8075/5156 
'Energy for Community Association Decorations' to fund the 
cost of energy during the period December 15 to January 2 for 
illuminated Christmas decorations installed by local business 
associations on trolley poles in various business districts. 
This account provides for energy only, the cost of decorations 
and their installation/removal is borne by the merchants. 

Annually, grants have been approved to the following five 

organizations for either the loan of festoons or the display 
of organization flags: 

Estimated 19 79 Grant 


1) Christmas Carol Ship Committee 

(loan of festoons) $ 750 

2) Heart Foundation (display of flags) 400 

3) Cancer Society (display of flags) 400 

4) Red Cross (display of flags) 150 

5) Salvation Army (display of flags) 500 

Total for 1979 $2,200 


Item 2 to 5 have already have been approved for 19 79. All grants 
quoted are for labour and materials provided by City crews to 
supply and maintain the festoons, or to install and remove the 
flags. 

Although grants should not generally be part of departmental 
budgets because it removes them from Council's specific atten- 
tion, these grants for many years have been routinely approved 
for the purposes stated and are relatively small in amount. 
Accordingly, it might be appropriate to include them in the 
Engineering Department budget for administrative convenience. 
Council will be advised every few years on the status of these 
grants . 

In addition to the costs involved approval for the placement of 
the flags on the street allowances is required. This could be 
dealt with by authorizing the City Engineer to approve these 
specific requests on an annual basis. 
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(FINANCE: A7-2) 


Clause No. 1 cont'd ; 

In view of the foregoing it is recoimnended that: 

A. the City Engineer be authorized to approve the 
placement of the flags for the above organizations 
on an annual basis; 

B. funding for the maintenance of festoons and the 
displaying of flags for the above organizations 

be provided in the Engineering Department's annual 
budget on the condition that the funds so provided 
are used only for the purposes described in this 
report. Of the five organizations named in this 
report, only the Christmas Carol Ship Committee 
costs of $750 remain to be expended in the current 
year. Therefore it is recommended that this 
requested authority be effective with the provision 
of the Christmas Carol Ship Committee needs for 
1979, and that funding for this, in the amount of 
$750 be provided from Contingency Reserve. 

The Comptroller of Budgets and Research advises that funding 
for this purpose has traditionally been provided in community 
service grants." 

The City Manager RECOMMENDS that the foregoing recommendation 
of the City Engineer be approved. 


2. Boiler Replacement - East Health Unit 
2610 Victoria Drive 


The Director of Civic Buildings reports as follows: 

"On July 15, 1978, City Council approved a report of the 
Medical Health Officer which approved in part: 

- A budget of $351,000 for renovations to the East 
Health Unit, and 

- Preparation of plans for the alterations. 

The City Architect was directed to report back to Council with 
a final cost estimate upon completion of design. 

Although design is still in the preliminary stage, funds are 
required now to carry out replacement of the boiler in advance 
of the main renovations. The estimate previously approved by 
Council included the cost of replacing the boiler, which will 
not last another heating season. The cost of replacing the 
boiler is approximately $17,000. 

The Director of Civic Buildings reconunends that: 

Council approve $17,000 for replacing the boiler at 
East Health Unit, the funds to be provided from the 
Health and Welfare Buildings Capital Fund, 
Account 421/7902." 

The City Manager RECOMMENDS the foregoing recommendation 
of the Director of Civic Buildings be approved. 


fOK CU^HUL ....... ... 
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PROPERTY MATTERS 


RECOMMENDATION 

1 . Lease Renewal - 111 Alexander Street 

The Supervisor of Properties reports as follows: 

"The property legally described as Lots Eh 23, 24, and 25, 
except Right-of -Way , Block 1, D.L. 196, is reserved from sale 
for possible underground access to the waterfront. The site 
contains a structure of approximately 38.5 m2 which is used 
and operated as a cafe. 

In this regard, the City of Vancouver entered into a two year 
lease agreement with the present tenant that commenced on 
May 1, 1977. 

The tenant has requested a five year renewal of the lease 
and after negotiations, the Supervisor of Properties 
recommends the lease for 111 Alexander Street be renewed for 
five years commencing June 1, 1979 at a rental of $175. per 
month inclusive of taxes. 

It is recommended that the Director of Legal Services be 
authorized to prepare a lease to Yuen Hea Yee and Chan Mo 
Ching Yee reflecting the general terms set out in this 
report and other terms agreed to in negotiations, all 
subject to the lease being drawn to the satisfaction of 
the Director of Legal Services and the Supervisor of 
Properties . " 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Properties be approved. 


2. Transfer of two lots from Capital 
account to P.E.F. account 


The Supervisor of Properties reports as follows: 

"On October 17th and November 21, 19 78 Council approved 
the purchase of two single family residences in the 
4600 Block Nanaimo Street legally described as Lots 15 
and 16, Block N, D.L. 393, Plan 12381 for street widening 
purposes. Fifty percent of the acquisition costs were 
provided from the Provincial Revenue Sharing Programme. 

The dwellings have been demolished and the Survey Branch 
have prepared a plan of subdivision which dedicates the 
portions required for street widening and creates two 
new lots from the balance of the properties. It is 
proposed to market the two lots so created some time in 
the future. 

The Provincial Revenue Sharing Act stipulates that if any 
property acquired under the act is disposed of, 50% of 
the proceeds must be returned to the Province. To 
simplify matters it is suggested that the two lots so 
created be "sold" to the Property Endowment Fund at the 
total estimated market value of $55,000.00 at this time, 
so that the Province may be reimbursed immediately and 
any future repayment problems eliminated. 
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Clause No. 2 cont'd : 

The Property Endowment Fund Board considered this proposal 
on March 8, 1979 and authorized the Supervisor of Properties 
to purchase the two lots on behalf of the Board for future 
marketing purposes, subject to the lots being cleared to 
the satisfaction of the Supervisor of Properties and a 
plan of subdivision being prepared. Both of these conditions 
have been met. 

It is therefore recommended that:- 

(A) The subdivision plan marginally numbered LE48 67 which 
dedicates the portions of the lots required for street 
purposes and creates two lots; be signed on behalf of the 
City and filed in the Land Registry Office 

(B) Council confirm the action taken by the Property 
Endowment Fund Board to purchase the two new lots for 
the total amount of $55,000.00 

(C) The Province be reimbursed the appropriate portion of 
the purchase price of $55,000.00." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Properties be approved. 

3. Lease - Portion of 1st Avenue under the 
Grandview Viaduct, East of Vernon Drive 

The Supervisor of Properties reports as follows: 

"A request was received from Johnstone Fabricators Ltd. 
to lease a portion of 1st Avenue under the Grandview 
Viaduct, east of Vernon Drive. The area to be leased is 
17.37 m by 18.29 m (317.69m ) and is shown outlined red 
on plan marginally numbered LF8 98 0. 

Following agreement from the City Engineer and subsequent 
negotiations, Johnstone Fabricators Ltd. has agreed to 
lease this property for a term of 5 years commencing 
March 1, 1979, the lease to be subject to one year's 
notice of cancellation. The rental is to be $160.00 per 
month gross and is subject to review after 2h years. 

It is recommended that the Director of Legal Services be 
authorized to prepare a lease to Johnstone Fabricators 
Ltd. reflecting the general terms set out in this report 
and other terms agreed to in negotiations, all subject to the 
lease being drawn to the satisfaction of the Director of 
Legal Services and the Supervisor of Properties and the 
execution of the lease." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Properties be approved. 


Rental Review - Widening Strip, E/S Rupert Street, 
between Price Street and 29th Avenue 

The Supervisor of Properties reports as follows: 

"On July 1st, 1954, Standard Oil Company of B.C. Ltd. 
agreed to lease from the City, that portion of widening 
strip situated on the east side of Rupert Street from 
29th Avenue to Price Street, immediately contiguous 
to Lot 1, Block 96, except Parcel "A", Reference Plan 
2155, 0.1-. >6 and 1 , Finn 8/49. 
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Regular Council, January 26, 1971 10 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


Report of Special Committee 
re Illegal Suites (cont'd) 

(b) The following applications be APPROVED for six months 
from the date of this resolution: 

Mrs. Susan Ashby (tenant), 4295 Sophia Street 
Lawrence E. Wamsley (lessee) , 590 West 16th Avenue 

(c) The following applications be APPROVED for one year 
from the date of this resolution: 

Miss Judy Ann Bezubiak (tenant) , 6857 Brooks Street 

Mrs. Balbir Gill (tenant), 3434 Knight Street 

John and Chrisoula Ntais (owners) , 2304 Stephens Street 

Mrs. D. Sanhu (owner), 646 East 63rd Avenue 

Mrs. M. Sidhu (owner), 204 West 63rd Avenue 

Mr. Bikkar Singh (owner), 435 S.E. Marine Drive 

Mrs. A. Sunjo (tenant), 2569 Pandora Street 

Thomas F. Wieland (tenant), 8564 Oak Street 


(d) The following application be NOT APPROVED: 

Alan and Diana Hanson (tenants) , 2517 East 6th Avenue 

(e) With respect to the above mentioned, the City 
Building Inspector be instructed to carry out the 
policy as adopted by Council on December 17, 1963 
and as amended by Council on November 10, 1964." 


MOVED by Aid. Broome, 

THAT the foregoing report of the Special Committee re 
Illegal Suites - Hardship Cases, dated January 22, 1971, 
containing Clauses (a) to (e) be approved. 


- CARRIED 


COMMITTEE OF THE WHOLE 


MOVED by Aid. Broome, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid. Broome, 
SECONDED by Aid. Linnell, 

THAT the report of the Committee of the Whole be 
adopted . 

- CARRIED 
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Clause No. 4 cont'd ; 

In May 1975, City Council approved a 10-year lease 
renewal for the period from July 1st, 1975 to June 30th, 
1985, requiring a rental review every 30 months, the 
first review effective from January 1, 1978 at a rent 
of $200.00 per month plus an amount in lieu of taxes. 

Negotiations have continued for the past 18 months in an 
attempt to obtain an equitable new rental. It appeared 
the only means of settling the impasse was through 
arbitration. This was proposed and the Company finally 
agreed to accept a new rental of $228.25 per month plus 
taxes as if levied, retroactive to January 1st, 1978. 

It is therefore recommended that effective January 1st, 
1978, the rental be increased to $228.25 per month plus 
taxes as if levied." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Properties be approved. 

5. Lease Renewal - Dudley Street south of Kent 

Avenue south and portion of Kent Avenue south 

The Supervisor of Properties reports as follows: 

"MacMillan Bloedel Limited have asked that their lease 
of this property which expired in April 1974, be renew- 
ed for a further period. The area leased is shown on 
the attached plan and comprises 1.725 hectares. 

Following agreement with the City Engineer and extended 
negotiations, MacMillan Bloedel Limited have agreed to 
lease this property for a term of ten years from Novem- 
ber 1st, 1978. The rent to be increased from $1279.00 
per month plus taxes ($2822.19 per month in 1978) to 
$50,000.00 per annum inclusive of taxes. 

It is recommended that the Director of Legal Services 
be authorized to prepare a Lease to MacMillan Bloedel 
Limited on the general terms set out in this report 
and other terms agreed to in negotiations subject to 
the lease being drawn to the satisfaction of the Director 
of Legal Services and the City Engineer and the execu- 
tion of the lease." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Properties be approved. 


6 . Rental Review - 14 90 West Broadway, 3rd Floor 

The Supervisor of Properties reports as follows :- 

"The 3rd floor of 1490 West Broadway is leased to Pitman 
Business College Ltd. for 5 years until September 30, 1981. 

The rent was subject to review as of April 1, 1979 and 
after negotiation the lessee has agreed that it be increased 
from $1,000.00 per month to:- 

(A) $1,100.00 per month from April 1, 1979 to March 31, 1980 

(B) $1,200.00 per month from April 1, 1980 to Sept. 30, 1981 

The Supervisor of Properties is of the opinion that these 
increases are realistic and recommends their adoption." 

The City Manager RECOMMENDS that the recommendation of the Supervisor 
of Properties be approved. 
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7. Lease - Portion of Kent Avenue South, 
East of Elliott Street 

The Supervisor of Properties reports as follows :- 

"As a result of an exchange of lands in 1958, approximately 
348 meters of Kent Avenue South was leased to Stradiotti 
Brothers Limited for 21 years at a rent equivalent to 
taxes. C$3,877.15 in 1978.) 

The lease expired on February 28, 19 7 9 and following 
agreement from the City Engineer and subsequent 
negotiations, Stradiotti Brothers have agreed to lease a 
lesser portion of street (as shown on attached plan and 
measuring approximately 206 meters) for a term of 2 years 
commencing March 1st, 197 9. The lease to be subject to 
90 days cancellation and the rent to be $650.00 per month 
gross. The lessees ask that the lease be drawn in favour 
of Centre Bay Holdings Ltd. 

It is recommended that the Director of Legal Services be 
authorized to prepare a lease to Centre Bay Holdings Ltd. 
reflecting the general terms set out in this report and 
other terms agreed to in negotiations, all subject to 
the lease being drawn to the satisfaction of the Director 
of Legal Services and the City Engineer." 

The City Manager RECOMMENDS that the foregoing recommendation 
of the Supervisor of Properties be approved. 

8 . Lease to Holt Glass Ltd. 

The Supervisor of Properties reports as follows: 

"Under an agreement dated September 1st, 1977, the City 
leased to Holt Glass Ltd. for a term of 21 years property 
at the northwest corner of 2nd Avenue and Gamble Street 
known as Lot F, Block 279, D.L. 526, Plan 11961, together 
with an adjacent portion of 2nd Avenue and of Gamble Street. 
At the commencement of the lease, the lessee conducted a 
glass business and a car wash and gasoline station. 

The location proved to be very poor for the service station 
and car wash operation which has since been terminated. He has 
approached the Gity with a request that the two road strips be 
deleted from the lease and that the Gity waive the requirement of a 
three-month security deposit. The saving to the lessee 
would be approximately $1,700. per annum which he now pays 
as an amount in lieu of taxes for the two road strips, and the 
three month security deposit. The annual rental for Lot F 
which the lessee will continue to lease, is $35,000. per annum 
plus an amount in lieu of taxes, with regular reviews. The 
account is paid up to May 31st, 1979 and the lessee has agreed 
to keep his account up to date at all times. 

After discussion with the lessee, the Supervisor of Properties 
recommends that the lease made between the Gity and Holt Glass 
Ltd. be modified as follows, to take effect as of May 16th, 
1979: 

(A) Removal from the lease of the two road strips adjoining 
Lot F, Block 279, D.L. 526, being a portion of 2nd 
Avenue and a portion of Gamble Street; 

(B) The requirement of the three-month security deposit be 
waived, providing that the Gity retains the right in 
the lease to reinstate it at any time should the rent 
fall into arrears; and the Gity to retain the right 

to require a security deposit from any sub-lessee or 
assignee which the Gity may approve. 

All other terms and conditions to remain the same." 

The Gity Manager REGOMMENDS that the foregoing recommendation of the 
Supervisor of Properties be approved. 
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Lease to Kiwassa Neighbourhood Services 
Association 

The Supervisor of Properties reports as follows: 

"Since 1953, the Kiwassa Neighbourhood Services Association 
has leased an old firehall on Lots 1 and 2, Block 16, D.L. 
182, known as 600 Vernon Drive, for use as a neighbourhood 
house. The lease expired on September 26, 1978 and has 
been held over on a month-to-month basis pending the outcome 
of their p lans . 

On May 15, 1979, Council approved the construction of a new 
Kiwassa Neighbourhood House on the site at a cost of 
$266,500.00 and authorized the Director of Legal Services to 
enter into a contract with the successful bidder. 

Discussions have been held with the Kiwassa Neighbourhood 
Services Association regarding a new lease to allow construction 
of the building. It should be noted that money obtained for 
construction of the new building through N.I.P. regulations 
and possible community recreation facilities grant, require a 
lease of a minimum of 8 years, preferably longer. 

The following terms have been agreed to by the Executive 
Director of the Kiwassa Neighbourhood House. 

(a) Term of 10 years, commencing June 1, 1979 with an option 
for a further 10 years; 

(b) A nominal rental of $10.00 per year, with the 10 years 
rental prepaid; 

(c) The Kiwassa Neighbourhood Services Association to 
provide social, recreational, cultural, or educational 
services at nominal or no cost to the general neighbourhood 
populat ion ; 

(d) The Association to be responsible for all maintenance, 
repairs, utilities and insurance. 

The Supervisor of Properties recommends the Director of Legal 
Services be authorized to prepare a lease to the Kiwassa 
Neighbourhood Services Association reflecting the terms set 
out in this report and such other terms and conditions as 
he deems necessary to protect the City's interests." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Properties be approved. 


10. Lease renewal - Cafeteria Lease 
to C.N.I.B. (Caterplan Services) 

The Supervisor of Properties reports as follows: 

"Lease and operation of the City Hall Cafeteria and East 
Wing Staff Lunchroom was awarded to the C.N.I.B. for a 
period of three years, (May 1st, 1976 to April 30th, 1979) 
at a rental of $4,151.40 per annum. 

The consensus appears to be that the services 
provided by Caterplan Services Ltd. have been satisfactory 
and the operators were approached with regard to their 
intentions for a lease renewal. Mr. Lindsay, Manager of 
Caterplan Services Ltd. has indicated that they would like 
to renew the lease for a 4 year period, and the Properties 
Office informed him that the City would require a 2 year 
rental review clause, effective from May 1st, 1981. 
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Clause No. 10 cont'd ; 

An analysis of the operating statement for the year 
ending 1978, issued by Price Waterhouse & Co., Chartered 
Accountants for the C.N.I.B., indicates that during the 
past year operating costs increased approximately 10%., 


A projection of food prices by Caterplan for the current 
year, and a review of the rental presently charged by the 
City indicates that a minor increase in rental rates 
appears justified and in this regard, M. Lindsay, Manager 
of Caterplan, has agreed to pay an annual rental of 
$4,961.44, subject to the 1981 rental review clause. 

It is therefore recommended that a rental of $4,961.44 for 
the period May 1st, 1979 to April 30th, 198 3 be charged 
to Caterplan subject to a rental review effective May 1st, 
1981." 

The City Manager RECOI'iMENDS that the foregoing recommendation of 
the Supervisor of Propeties be approved. 

11 . Option to Renew Lease - 1985 West 4th Avenue 

The Supervisor of Properties reports as follows: 

"1985 West 4th Avenue, legally described as Lot 38, 
Block 236, D.L. 526, is comprised of 2,000 sq.ft. of 
main floor office space which has been rented by the 
Vancouver Health Department for use as a local medical 
clinic . 

City Council on May 14, 1974 approved the leasing of 
1985 West 4th Avenue for five (5) years beginning July 1st, 
1974, with a Right of Renewal for a further five (5) year 
period on the same terms and conditions as the existing 
lease except as to rent. The present rent is $600. per 
month plus all outgoing expenses. 

After negotiations, the owner has offered to rent the 
property for the sum of $900. per month. This offer is 
fair and reasonable, representing an annual increase of 
8% per annum. " 

The Acting Medical Health Officer reports as follows: 

"The Ministry of Health, Province of British Columbia, 
made a grant of $85,000.00 during the fiscal year April 1, 

1978 - March 31, 1979 to assist in the financing of the 
Youth Health Service, Vancouver Health Department. It is 
not yet known what the grant for the fiscal year April 1, 

1979 - March 31, 1980 will be. However, the Honourable 
R.H. McClelland, Minister of Health, Province of British 
Columbia, stated in a letter dated March 8, 1979 (copy 
attached) that he is recommend ing a grant of $89 ,250. 00 
to assist in the financing of the Vancouver Youth Health 
Service for 1979/80. This grant will be subject to the 
passing of the Ministry's estimates in the legislature. 

The provision of office space is, however, the responsibility 
of the City of Vancouver. The sum of $7,200.00 (based on 
existing rental and pending the renewal of the lease) has 
already been provided in this year's budget of the Health 
Department for the rental of 1985 West 4th Avenue, for the 
Youth Health Service - Pine Clinic. (Account Code 7644/313). 
An additional amount of $1,800.00 will be required to pay 
the increased rental for the period July 1, 1979 - December 31, 
1979. Rental for the period January 1, 1980 - December 31, 1980 
will be $10,800.00. 
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Clause No. 11 cont'd: 


The Comptroller of Budgets and Research advises that, if this 
report is approved, the additional sum of $1,800.00 will be 
provided from Contingency Reserve." 

The Supervisor of Properties recommends the acceptance of the 
new rental, for the period beginning July 1st, 1979 and 
ending June 30th, 1984, of $900. per month plus all outgoing 
expenses . " 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Properties be approved. 


12. Exchange of Land - East of 2736 Cheyenne Ave. for 
7296 Culloden St. 


The City Engineer and the Supervisor of Properties report as follows 

"The property at the northeast corner of 57th Avenue and 
Culloden Street was recently acquired by Mr. Peter Wolfe, 
Contractor, and a development permit application has been 
issued to demolish the old house on the site and build a new 
single-family dwelling. This property is only one-half block 
west of Knight Street, and a 7 foot widening strip will be 
required for future left turn bays on 57th Avenue. 

This is not a high priority location for left turn bays at 
present, but turning volumes are very high, and bays will be 
required within the foreseeable future. Most of the 7 foot 
widening strips along 57th Avenue have already been obtained. 
If this portion is not obtained now, the future cost and 
disruption will be far higher with a new home on the lot. 

Properties Division negotiations with the owner have resulted 
in the owner's agreement to accept City-owned Lot 5, Block B, 
D.L. 37, Plan 1376 in exchange for his property. Both sites 
have an estimated market value of approximately $40,000, al- 
though the lot dimensions and respective areas are different. 
(See sketch). The City lot is located on the S/S of the 2700 
Block Cheyenne Street and is included in the Property Endowment 
Fund . 


The City Engineer (to his account) has now surveyed and staked 
the City property and it is proposed that the City also install 
a water service to this lot at no cost to Mr. Wolfe. In 
addition, the owner's construction program will have been 
delayed by approximately 30 days and as such his financing and 
out of pocket expenses should be reimbursed. In this regard 
the owner has agreed to accept the sum of $500 inclusive of all 
considerations, which amount is considered realistic under the 
c ircums tances . 


Council should also be aware that the Supervisor of Properties 
has appealed to the Board of Variance for a slight relaxation 
of the floor space ratio to permit the same size dwelling to be 
erected on the City lot as was permitted on the owner's site. 
Mr. Wolfe will accept the City lot regardless of the outcome of 
the Board's decision. 


In view of the foregoing, it is recommended that the Supervisor 
of Properties be authorized to effect the exchange of privately- 
owned Lot 70, Block 29, D.L. 200, Plan 1770, for City-owned 
Lot 5, Block B, D.L. 37, Plan 1376, subject to both lots having 
clear title and subject to the following: 
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Clause No. 12 cont'd ; 

a. City to compensate the owner of Lot 70, Block 29, D.L. 200 
(Mr. Peter Wolfe) for out-of-pocket expenses in the amount 
of $500. 

b. City to provide at no cost to Mr. Wolfe, a residential water 
service to the City Lot 5, Block B, D.L. 37. 

C. The Property Endowment Fund to be reimbursed in the 
amount of $40,000 for City lot 5, Block B, D.L. 37. 

d. The date for adjustment purposes to be June 1, 1979. 

Total costs in the amount of $41,005 are to be charged to 
Account 148/7971 Miscellaneous Property Acquisition and 
disbursements made as follows: 


To Property Endowment Fund (market value 
of Lot 5, Block "B", D.L. 37, Account 
No. 5927/9810) 

Mr. Peter Wolfe (out-of-pocket expenses) 

City Engineer (Waterworks) 

(Water service to Lot 5, Block "B", 
D.L. 37, Account No. 148/7971) 


$40,000 
500 

505 
$41,005 


The City Manager RECOMMENDS that the foregoing recommendation of 
the City Engineer and the Supervisor of Properties be approved. 


13. Sale of Property - 

20th Avenue West of Crown Street, 

N,W. Corner Main Street and 19th Avenue 


The Supervisor of Properties reports as follows: 

"Under the authority of the Property Endowment Fund Board, 
tenders were called for the purchase of the following-described 
properties on April 30, 1979, and were opened in public at 9.30 
a.m. Tuesday, May 22, 1979. 

Recommended that the following offers to purchase, being in each 
case the highest offer received and representative of current 
market values, be accepted and approved under the terms and 
conditions set down by Council. 

1. Lots A and B, Sub. 1; and Lots D, E and F, Sub. 4, all in 
Block 43, D.L. 139, Plan 17547, 20th Avenue West of Crown 
Street - R.S.I 


Lot Name 


Approx . 
Size 


Sale 
Price 


Terms 


Conditions 


Kermode, D. 


43' X 122' $48,210 Cash 


P. U. Right- 
of-way 


B Yee, C.Q.. & 
J.Y. 

D. Citation 

Construction 
Co. 


55' X 122' $61,500 City terms P.U.Right- 


@ 13% 


of -Way 


38' X 122' $60,100 City terms P.U.Right- 


@ 13% 


of -Way 
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E. 


Sengara, L. 


38' X 122' $60,458 City terms. 

@ 13% 


F. 


Camar Develop- 44.5' x 122 '$57,050 Cash 
ments Ltd. 


P. U. Right- 
of-way 


2. 


Lots 16 and 17, Block 2, D.L. 628, Plans 689 and 4398 - 
N.W. Corner Main Street and 19th Avenue - C-2 


Kokan, P. 


33' x89.6 $120,000 City terms Subject to 
each @ 13% existing 

tenancy 


The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Properties be approved. 


14. Establishing a portion of City owned lands 
for lane purposes - E/S 4600 Block Sophia 

The Supervisor of Properties reports as follows: 

"Lot 30, Block 12, D.L. 633, Plan 2039, situated on the 
east side of 4 600 Block Sophia Street was acquired by 
tax sale in 1922 and is currently maintained in our 
P.E.F. Inventory. This lot is in an area zoned for single 
family residences and consideration is being given to 
place it on the market in the near future. The City 
Engineer has requested the Supervisor of Properties to 
establish the east 10 feet of this lot for lane purposes 
prior to marketing. 

It is therefore recommended that the east 10 feet of Lot 
30, Block 12, D.L. 633, Plan 2039 be established for 
road purposes and that the formal resolution establishing 
the same and submitted concurrently with this report be 
passed by Council." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Properties be approved. 



MANAGER'S REPORT 

DATE : May 23, 1979 

Vancouver City Council 
Grant Request - Gastown Fishermen's Market Society 

CONSIDERATION 


The Deputy Director of Finance reports as follows. 

"The City has received a request from the Gastown Fishermen's Market Society 
for consideration of the following grant requests: 

(a) Accumulated Operating Deficit $29,320.68 

(b) Capital Improvements $153,860.00 

The President of the Society has submitted the following letter, dated May 4, 
1979, in support of the request. 

'In order to summarize the present position of the Gastown Fishermen's Market, 
I have prepared the following statement on behalf of the Market Society. We 
hope this will assist you in determining your course of action with regard to 
the future of the Market. 

Despite almost two years of operation under circumstances that make a viable 
business difficult to operate at the least, those of us remaining in the 
Gastown Fishermen's Market are nonetheless convinced that there is a need for 
a permanent market on the downtown Vancouver waterfront. We are supported 
in this conclusion by our customers, and our hopes are encouraged by the 
continued interest of the Vancouver media. 

In December 1978 we were confronted by the possible termination of our lease 
by the National Harbours Board. At that time the National Harbours Board 
was reluctant to extend the lease due to the financial instability of the 
Market. Those, of us remaining in the Market felt our financial instability 
was the direct result of poor management and poor advertising in previous 
years, and the long term consequences of initial undercapitalization. The 
expense of management has now been eliminated by the termination of the mar- 
ket manager's position and the members of the new board of directors have 
carried out his duties on a volunteer basis. As a direct result of these 
improvements, the National Harbours Board has extended our lease to October 31, 
1979. 

The problems of undercapitalization and lack of advertising remain, however, 
and are one and the same problem in the sense that each contributes to the 
inadequacies of the other. As long as the Market is in its present physical 
condition there is little possibility of establishing a tenancy rate at the 
level required to generate sufficient to meet operating expenses, let alone 
allow a budget for adequate advertising. This "catch-22" lease-financing- 
advertising situation makes it difficult to encourage new tenants to come 
into the Market; yet we have a number of parties who have expressed interest 
in setting up business. They are interested but reluctant to invest large 
sums of money in such an uncertain position. 

The Market Society members feel the following provisions are necessary to 
establish the Gastown Fishermen's Market as a financially self-supporting 
and stable entity: 

1. We receive the funds necessary to eliminate our past operating deficit 
and to implement required physical improvements. 

2. The National Harbours Board grants the Market a long term extension to 
the lease. 

According to the National Harbours Board, the funds required to cover our 
operating deficit, as of April 1979, are $29,302.68. The funds required to 
physically improve the Market according to an engineering study by William 
McCreery, Architects, (August 1978) are $153,860.00. 


TO: 

SUBJECT: 
CLASSIFICATION: 
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In view of the fact that the Gastown Fishermen's Market was conceived as a 
temporary "trial" market, it is fair to conclude that the Market has per- 
formed well within the limitations outlined above. Assuming that a 
permanent market for the Vancouver waterfront is possible in the foreseeable 
future, it appears to us that it would be more economical and more efficient 
to build on the nucleous of merchants and customers already established in 
the Market than to let the present market collapse and then try to establish 
a new market some time in the future.' 

Comments by the Deputy Director of Finance 

The Gastown Fishermen's Market was constructed at a cost of $400,000 as an 
"interim" market with the source of funds being Federal Government Urban 
Demonstration Project Funds. The market was constructed in approximately 
two months time and commenced business on July 1, 1977. 

The terms of the interim market agreement provided that it operated until 
December 31, 1978 or such later date as determined by the Board (N.H.B.). 

Legal Agreements 

There are basically three legal agreements involved in the construction and 
operation of the Market. 

1 . Ministry of State for Urban Affairs - N.H.B. - City of Vancouver 
(Tri -Partite Agreement) 

This is the main agreement that provides the funds to construct the 
Market and sets out the terms of its function. 

2. National Harbours Board and City of Vancouver 

This agreement provides for the construction by the City on N.H.B. 
property and sets out revenue distribution between the N.H.B. and 
the City. In addition it sets out further terms on how the Market 
is to operate. 

3. National Harbours Board - Gastown Fishermen's Market Society 

This agreement provides for the operation of the Market by the Society 
on the Harbours Board site and contains the conditions that the Market 
will operate under. 

Financial Statements 

The financial statements for the Market as at April 25, 1979 show a net 
operating loss to date of $27,346.63. 

This amount is basically made up of amounts owed to the City for taxes since 
July 1, 1977 and the N.H.B. for rent (balance). 

- City of Vancouver Taxes to Dec. 31, 1978 $13,486.54 

- N.H.B. Rent $12,274.33 

- N.H.B. Rent - Hydro 2,192.35 $14,466.68 

The N.H.B. on January 1, 1979 reduced the rental rate from 40% to 10% of 
revenue in order to assist the Society in its financial difficulties. However, 
even with this the operating deficit for the period January 1st to April 25th, 
1979 is $2,911.64. 

(Please see Appendix "A" and "B" for details of the balance sheet and the 
income and expenditure statement). 

The Market Society has submitted a projected monthly statement of income and 
expenditure based on a revitalized Market. See Appendix "C" attached. My 
comments on this statement are that it is highly optimistic for a 12 month 
operation in light of previous results, there is no provision for capital 
repayment and it assumes a 10% rental rate which the N.H.B. has not agreed to 
that I am aware of on an extended basis. 


Capital Improvements 

The Society has requested an amount of $153,860.00 for certain capital improve- 
ments to the Market. The details are attached as Appendix "D" and are summar- 
ized below: 

(1) Health and Environment $73,600 
(Items 1 - 6) 

(2) . Organization, Image and Entrance $65,665 

(Items 7-9) 

(3) Signage, Graphics, Coordination $14,605 
(Items 10 - 11) 

Total $153,870 


The above items and costs were prepared by William McCreery Architects in 
1978 for the Gastown Fishermen's Market Society. If Council considered 
expending any further capital funds on the Market the Director of City 
Buildings, the City Medical Health Officer and the Director of Permits and 
Licenses should report back to City Council. 

The Deputy Director of Finance submits the following grant requests for the 
CONSIDERATION of Council. 

- Operating Grant $29,302.68 

- Capital Grant $153,870.00 

and RECOMf-IENDS that if Council is considering making either grant that 

- the operating grant not be in excess of the outstanding City taxes 
as at December 31, 1978 amounting to $13,486.54; 

and in the case of the capital grant that it be subject to: 

(A) The extension by the Harbours Board of their lease with the 
Gastown Fishermen's Market Society by at least 3 years; 

(B) The National Harbours Board granting the City permission to carry 
out the necessary alterations and renovations; 

(C) The Director of City Buildings, the Medical Health Officer and the 
Director of Permits and Licenses report back to Council on the 
Society's proposal prior to any commencement of funding, specifi- 
cally with relation to the estimates and with recommendations on 
the individual proposals. 

(D) The Society agree to new rental payments to the City to 
amortize the City's investment in due course, and to pay 
City taxes. 


The City Manager submits the above report to Council with the following 
additional comments. 


The investment of a further $150,000 by the City would represent a 
gamble. It is quite possible that even with that investment the 
market may not prosper for the following reasons: 

(a) Business is generally poor in Gastown in the winter 

(b) . Access problems across the railway track will persist 

(c) Competition with the Granville Island market which is 
about to open. 

There is no legal or moral obligation for continuing the market. 
The "demonstration period" is over. Lessons have been learned from 
this, and will be learned from the Granville Island market, which 
will bear on a permanent fishermen's market that may be established 
some years from now with a new fishboat basin. 

The only arguments for taking the gamble would be 

(i) Social benefits of good seafood at fair prices for nearby 
residents 


(ii) Symbiotic effect of the market on the health of Gastown 
merchants . 


D 

Regular Council, January 26, 1971 • • • 11 

MOTIONS 

1. Relief of Special Annual Assessment 
(S Marine Drive from Duff Street 
to Elliott Street) 

MOVED by Aid. Bird, 
SECONDED by Aid. Wilson, 

THAT WHEREAS the construction of street lighting on both sides 
of South East Marine Drive from Duff Street to Elliott Street 
(hereinafter called "the said project") was recommended by the 
Board of Administration on July 22, 1966, and approved by Council 
on July 28, 1966; 

AND WHEREAS the said project was advanced as a local improve- 
ment on the initiative principle to a Court of Revision on 
September 12, 1966; 

AND WHEREAS on September 12, 1966, Council deemed that the 
said project would specially benefit the real property abutting 
the said project and undertook the said project; 

AND WHEREAS on February 27, 1970, it was recommended by the 
Board of Administration that relief be given under Section 67 of 
the Local Improvement Procedure By-law to the real property zoned 
Comprehensive Development (CD-I) under the Zoning and Development 
By-law abutting the said project which is vacant or being used for 
residential purposes until either an industrial development or 
such real property is acquired by the City, such recommendation 
having been approved by Council on March 3, 1970; 

AND WHEREAS it has been determined that the following real 
property is entitled to such relief and the special annual 
assessments for the said project to be imposed on such real 
property for a period of ten years if it is used for industrial 
purposes are the amounts set forth opposite the same: 

Annual Special 
Assessments for 


Description 

of Real 

Property 



Industrial 

Lot 

Sub. 

Blk. 

D.L. 



2 


38 

258 & 

329 

$18.42 

4 


38 

258 & 

329 

18.41 

1 


3 9-41 

258 & 

329 

18.42 

2 


3 9-41 

258 & 

329 

18.42 

3 


39-41 

258 & 

329 

18.42 

4 


39-41 

258 & 

329 

18.41 

7 Amd . 


42-44 

258 8s 

329 

56. 96 

1 

1 

70 

258 & 

329 

32.35 

2 Ex. R of W 

1 

70 

258 & 

329 

99. 91 

1 

3 

70 

258 & 

329 

32.35 


AND WHEREAS it is deemed advisable that a resolution be passed 
annually by the Council giving relief hereinafter granted to such of 
the said real property as qualifies therefor. 

BE IT THEREFORE RESOLVED that for the foregoing reasons the 
Council, by not less than two- thirds of all of its members, hereby 
deems and declares that the said real property would be unjustly 
affected by the imposition of a special annual assessment for the 
said project as if it were used for industrial purposes and that 
the special annual assessment for the said project be imposed on 
the said real property for the year 1971 as if it were used for 
residential purposes, that is to say: 
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237 


Council must judge whether these justify the proposed gamble. 
The City Manager submits for Council's CONSIDERATION: 

(1) An operating grant of $13,486.54 to cover taxes outstanding 
on December 31, 1978, and 

(2) A capital grant, to be charged to 1979 Supplementary Capital 
Budget, but such a grant to be approved at this time in principle 
only, subject to conditions A, B, C and D. 



MANAGER'S REPORT 



DATE 


May 25. 1979 


TO: 


VANCOUVER CITY COUNCIL 


SUBJECT : 


SUMMARY REPORT - GRANVILLE STREET IMPROVEMENTS - 
NELSON STREET SOUTH TO GRANVILLE STREET BRIDGE 


CLASSIFICATION : 


RECOMMENDATION 


Tne City Manager reports as follows : 

The attached report from your officials presents proposals for improvements to 
Granville Street from Nelson Street south to the Bridge, based on a report from 
Alan Clapp and Associates and discussions with the Granville Street Merchants. 
The report considers four general areas: A - Beautification, B - Building 
Improvements, C - Development and Restoration of Vacant Land, Empty Buildings 
and Old Hotels and D- Character and Quality of Business and Street Social 
Scene . 

The recommendations as listed below are reasonably self-explanatory. 


RECOMMENDATIONS 

I; is recommended that: 

1. City Council approve an amount of S15,000 which represents 50% of 
the cost of creating a small urban park on Bank of Montreal land 
located on the southwest corner of Granville and Davie. The recoEmenced 
source of funds is the 1979 Supplementary Capital Budget. 

2. Detailed street improvement plans be prepared for Granville Street ' 
from Nelson Street south to Granville Bridge on the basis of a 
$450,000 budget as per the proposed timetable; and that once these 
details have been finalized, the City initiate a local improvement 
on the basis of a 2/3 property owners, 1/3 City share, with the 
reconmiendation that the 1980 Council consider the 1980 Supplementary 
Capital Budget as the source of funds for the City's share. 

3. a. Council approve the Granville Bridge and Granville Street median 

improvements in principle(estimated at $200 , 000) with the recommendation 
that the 1980 Council consider the 1980 Supplenentary Capital Budget 
as the source of funds for the City's share. 

b. If 3. a. is approved, that up to $10,000 be approved from 1979 Supplementary 
Capital Budget ($3,000 for a feasibility analysis and up to $7-,000 for 
a detailed design if necessary) to permit the City Engineer to carry 
out the detailed structural analysis for report back to Council 
regarding proposed bridge improvements . 

4. The Mayor approach the Provincial srA Federal Govemmepts for a 
special grant in 1980 to assist in upgrading this key entranceway 
to Downtown Vancouver. 

5. The Director of Social Planning, in consultation with the Super- 
intendent of the Parks Board and the Supervisor of Properties examine 
the cost implications, possible funding sources and feasibility of 
developing the proposed Flagpole Park site for park purposes. 

6. Ttie Director of Permits and Licenses assign staff to co-ordinate 
development and building permit applications from Granville Street 
building owners . 

7. The Director of Civic Buildings report to Council within six months 
on the future of the Continental Hotel, including its physical 
condition, landscaping and the Granville Street Consultant's proposals. 
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S. The Director of Legal Services prepare a Standards of Maintenance 
By-law for commercial precises: and that such a by-law be developed 
in conjunction with the Directors of Penaits and Licenses and 
Planning for consideration by Council. 

9. That the Director of Planning in consultation with the Director 
of Legal Services be instructed to make application to amend the 
Zoning and Development By-laws to provide that in all districts 
where retailing is now allowed either as an 'outright use' or 
allowed as a special use - subject to prior approval of the 
Director of Planning or the Development Permit Board as the case loay 
be, that ...'a retail store, selling or providing sex oriented products 
as a principal or primary use' - require the special approval of the 
Director of Planning or the Development Permit Board, as the case may 
be. 

And, that the application by the Director of Planning for the above 
proposed amendments to the Zoning and Development By-law be referred 
to a Public Hearing. 

10. The Director of Permits and Licenses in consultation with the 

Director of Legal Services and other appropriate civic officials, 
submit amendments to the City License By-laws to provide that 
for any retail store, selling or providing sex-oriented products 
as one of the, or as the principal use: 

(a) the annual license fee be $3,000 

(b) the hours of business be restricted to Monday, Tuesday, 
Wednesday and Saturday 9 a.m. to 6 p.m. 

Thursday and Friday 9 a.m. to 9 p.m. 

(c) the age of any clientele be restricted to over 18 years. 

Further, that amendments be submitted for the License By-law to 
provide for the regulation, display of goods and appearance of the 
foregoing use classifications. 

The City Manager R£COM>-!EiroS approval of the above recommendations. 


DISTRIBUTED MONDAY 
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TO : 

CLASSIFICATION: 
SUBJECT : 


Date May 25, 1979 
Vancouver City Council 
Rec ommend a t ion 
Sale of Property - 

N/W Corner Burrard & Smithe Streets 


'The following offer to purchase has been received by the 
Supervisor of Properties as a result of the City's call for 
tenders advertised under the authority of the Property 
Endowment Fund Board. The offer is considered to be 
favourable to the City and is hereby recommended for acceptance 

Lot A, Block 6, D.L. 185, Plan 13983 

North West Corner Burrard and Smithe Streets 


Name 


Appr ox . Size 


Sale Price 


Sigma Investments (1976) Ltd. 2,836.8 m^ $1,947,500 (NET) 

(30,535 sq.ft.) 


T ERMS : 

Cash: $500,000 

Balance payable under agreement for sale on City terms with 
interest at 13% per annum. 

Date of Adjustment : June 30, 1979 

Conditions of Sale : 

(a) A public utility right-of-way in favour of the City 
of Vancouver over the northerly 5.18 m (17 feet) 

(b) Subject to existing tenancy 

For Council's information, an offer of $1,800,000 (gross) 
was also received on this property within the same week. 

PLEASE NOTE: This sale requires the affirmative vote of 
two-thirds of all the members of Council 
(Section 190(b), Vancouver Charter)" 

The City Manager RECOMMENDS that the foregoing recommendation 
of the Supervisor of Properties be approved. 
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Manager ' s Report 


DATE: May 29th, 1979 


TO: 


Vancouver City Council 


SUBJECT : 


Gypsy Moth Control Program 


CLASSIFICATION: 


Consideration 


The City Manager reports as follows : 

Following Council's May 23rd approval of a set of actions to 
attack the gypsy moth, spraying began on May 24th in Kitsilano 
Park. Wind forced cessation of spraying early in the day. 
When spraying began in residential areas on the 25th, demon- 
strators blocked the spray truck's access, and the Federal 
representatives ultimately withdrew the spray truck. 

The demonstrators argued that the City had not arranged for an 
alternative (soap) for those who refused carbaryl, that the 
necessary resident agreements for spraying had not been obtained, 
and that proper notification had not been given residents. 

City staff met with Greenpeace representatives Friday, May 25th 
and Saturday, May 26th and established a joint interpretation 
of the Council resolution of May 23rd. This interpretation 
calls for City Health Department staff to carry out surveys to 
determine resident wishes on a block by block basis, and 
establish specific notification and pre and post spray signing 
procedures. It also calls for the City to make insecticidal 
soap spray available for those who refuse carbaryl and would 
like their premises sprayed with soap. 

The City Manager's report of May 17th and the Council resolution 
of May 2 3rd, both contain the following wording: 

"c) Field workers will be calling on all houses in a 
given block during the day and in the evenings , 
and will seek voluntary consent to carbaryl 
spraying, but outlining also alternatives if 
they can not get such consent. 

d) In the most important blocks, near the known 

infestation, if they get over 80% consent, 'then 
a contractor to Agriculture Canada will be asked 
to spray the consenting properties . " 

Greenpeace representatives have noted that this requires 80% 
approval before any carbaryl spraying takes place. Federal 
representatives have stated this is not the intent of the 
statement and that at this time they believe anyone in the 
area who wishes his lot sprayed with carbaryl should be able 
to have it done. At least some members of Council have 
indicated a similar understanding of the discussions on May 
23rd. Accordingly, the City Manager requests clarification 
of Council's intent in this regard and suggests the follow- 
ing alternatives : 

A) consider the carbaryl spray program on a lot by lot 
basis-i.e. if an owner (or the majority of residents 
in a multiple dwelling) wishes it, the Federal 
Government contractor will spray their premises. 
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B) retain the principle that a majority must consent 
before the carbaryl spray program can proceed on 
consenting properties only within a block - i.e. 
replace the 80% with 50%. 

C) require a solid majority of say 60%, before the 
carbaryl program proceeds on consenting properties 
in any block - i.e. replace the 80% with 60%. 


The City Manager submits the foregoing alternatives for the 
CONSIDERATION of Council. 


m co'-:iJL a:.;o:i see ?age(S)./1^> 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


MAY 17, 1979 


A meeting of the Standing Committee of Council on Planning 
and Development was held in the No. 1 Committee Room, Third Floor, 
City Hall, on Thursday, May 17, 1979 at approximately 1:30 p.m. 


PRESENT 


Alderman Harcourt, Chairman 
Alderman Boyce 
Alderman Ford 
Alderman Pull 


ABSENT 


Alderman Kennedy 


CLERK TO THE 
COMMITTEE 


Bowie 


RECOMJIENDATIONS 

1 . Strata Title Conversion Regulations and Long-Term Leases 

The Committee had for consideration a Manager's Report dated 
April 25, 1979 (copy circulated) in which the Director of Planning 
reports on strata title conversions and long-term leases. The 
Committee also noted letters on the proposed strata title conversion 
of 1815 Cornwall and 2910 Alder from Ms. B. Clay-MacKenzie , President, 
Clarton Court Tenants Association and Ms. M. DeWees , Vancouver 
Tenant Federation, and a letter from Ms. J. Haliburton, on behalf 
of the residents of Melton Court (copies circulated) . 

Article II. 7 of the City's Strata Title Regulations prohibits 
conversion of existing rental accommodation to Strata Title ownership 
in circumstances where more than 10% of the tenants object to the 
conversion . 

During the past six months the City has been approached by 
investors seeking to alter or remove this prohibition. There have 
also been some requests to put existing rental units under long-term 
leases. The effect of lengthy leases has been judged to be com- 
parable to strata conversion and is governed by similar, though not 
identical, regulations. 

In evaluating the requests for regulatory change, the 
Planning Department's analysis has been guided by two central 
questions: 1. is the conversion of short-term rental to strata title 
or long-term lease desirable? and 2. if not, are the current regu- 
lations an appropriate means of maintaining rental housing? 

In the course of reviewing the Strata Title Regulations it 
became evident that some rewording would assist in clarifying the 
procedure and furthermore that an appropriate fee for processing 
the application should be identified. The proposed revision is 
attached as Appendix I. The revision outlines the proposed 
Strata Title Conversion process and incorporates conditions for 
approval or refusal of applications as outlined by the Strata Title 
Act. These changes are primarily of a "housekeeping nature". 

The Director of Planning recommends that the operation of 
these regulations be monitored and that he report back to Council 
at such time as market conditions, recent experience and/or public 
attitudes indicate an alteration to the Strata Title Conversion 
Regulations . 


cent ' d. 


Report to Council 
Standing Committee of Council 
on Planning and Development 
May 17, 1979 

Clause No. 1 cont'd ; 

In the circumstances where application is being made for 
conversion to long-term lease the Strata Title Regulations are 
seen to be an appropriate requirement for the applicant to meet 
except in circumstances provided for in Council resolutions of 
November 29, 1977 (new buildings) and September 23, 1975 (single- 
family dwellings with provision of an option to purchase in favour 
of the tenant) . 

The report states that the current 90% approval requirement 
is too inflexible and suggests that a two-thirds approval of 
tenants would be acceptable provided adequate safeguards as outlined 
in the Residential Tenancy Act and in the City's Strata Title Regula- 
tions are ensured. 

The Director of Planning, in his report, refers to two specific 
applications for strata conversion at 1815 Cornwall Avenue and 
2910 Alder Street. Since these applications have not been accompanied 
by an appropriate indication of tenant support the Director of 
Planning recommends refusal. 

Dr. A. McAfee, Overall Planning Division, led discussion of 
this report with the Committee and illustrated by chart a comparison 
in the vacancy rates in the City with statistics from C.M.H.C. 
and the Rental Housing Council, between 1976 and 1979. 

During her presentation Dr. McAfee requested that the Committee 
consider an amendment to one of the Director of Planning 's recom- 
mendations (Recommendation E) dealing with long-term leases i.e., 
that cooperative ownership as provided under Section 51.5 of the 
Real Estate Act be added. 

Also present were Ms. B. Clay-Mackenzie, Ms. M. DeWees and 
Mr. D. Vanin, Social Planning. 

Ms. M. DeWees, on behalf of the Vancouver Tenant Federation, 
spoke in opposition to any change in the percentage of tenant 
approval as presently contained in the Strata Title Regulations. 
She believes the present regulations to be the best protection for 
tenants. She also stated that the City must take the initiative 
in providing all the facts concerning strata conversion to tenants 
prior to actual consideration of applications (See Recommendation B) . 

Mr. V. Dewitt, of Dominion Habitat Consultants, applicants 
for the conversion to strata title of the properties on Cornwall 
and Alder addressed the Committee, stating that it was not intended 
that conversion to strata title displace or cause hardship to 
tenants but to make favourable self-owned accommodation at fair 
and reasonable prices. 

Mr. W. Levine, of Daon Pacific, spoke to the Committee on 
his Company's involvement over the past six years in strata title 
conversions and further reiterated remarks and suggestions from 
his letter dated March 21, 1979 (copy circulated). 

In discussion a major concern put forward by those present was 
the possible displacement of elderly and disadvantaged persons. Also 
discussed was the idea that instead of the proposed revision to a 
two-thirds majority of tenants in favour of conversion over the 
90% in the present regulations, consideration be given to allowing 
the conversion to proceed where a majority of those households 
affected were in favour. 

Following considerable discussion, the Committee 
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Report to Council 
Standing Committee of Council 
on Planning and Development 
May 17, 1979 



(1-3) 


Clause No. 1 cont'd : 
RECOMMENDED 

A. THAT the requirements for tenant approval as outlined in 

Part II. 7 of the City's Strata Title Regulations be altered 
to read; 


B. THAT the Director of Planning in co-operation with the 
Director of Social Planning prepare a brochure outlining 
the City's Conversion Regulations and other pertinent 
facts relating to conversions. This material to be 
distributed by the Director of Social Planning to tenants 
of buildings being considered for conversion. 

C. THAT the revised wording of the City's Strata Title 
Regulations, Appendix I be approved. 

D. THAT the Director of Planning continue to monitor Strata 
Title conversions and report back to Council at such time 
as market conditions, recent experience and/or public 
attitudes indicate an alteration to the Strata Title 
Conversion Regulations. 

E. THAT application for conversion of rental units into 
long-term leases or cooperative ownership as provided 

for under Section 51.5 of the Real Estate Act be considered 
on the same basis as Strata Title Conversion applications 
except in circumstances as outlined in Council resolutions 
of September 23, 1975 and November 29, 1977. 


F. THAT the applications for conversion to Strata Title 
of rental apartments at 1815 Cornwall Street (Lot F, 
Blk 187, D.L. 526, Gr. 7, Plan 1169) and 2910 Alder Street 
(Lots 1 and 2, Blk 434, D.L. 525, Plan 1276) not be approved. 

2 . Letter to Major Office Developers 

In a memorandum dated December 6, 1978 (copy circulated) the 
Mayor requested that a report be prepared for Council on the need 
to continue forwarding letters to major office developers proposing 
developments of 20,000 sq. ft. or more in the City of Vancouver. 

The Committee had for consideration a Manager's Report dated 
May 2, 1979 (copy circulated) in which the Director of Planning 
evaluates the need for continuance of this practice. 

The letter presently being forwarded to developers encourages 
them to consider a location in one of the Regional Town Centres 
proposed in the Livable Region Program ana asks them to provide 
information about their proposed developments. The letter has 
two basic purposes: 

a) It is intended to provide information to the developers 
themselves, in the sense of making them aware of the 
Livable Region Program and the need for proper market 
feasibility studies, and also asking them to give further 
thought to regional town centre locations. 

b) It is intended to assist policy development by providing 
the City with information about the nature of proposed 
developments and the factors influencing the locational 
decisions of office developers and office activities. 


II 


In considering a Strata Title conversion Council 
shall refuse the application where more than one-third 
of the households occupying the building object to 
the conversion." 


cont 'd. . . . 
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on Planning and Development 
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Clause No. 2 cont'd: 


The letter does not serve either of its functions well and 
this lack of effectiveness is a sufficient reason to discontinue 
the practice of sending the letter. 

The Planning Department's information needs are adequately 
met by the present system of monitoring development permit applica- 
tions and approvals. This information of office activity is made 
available to developers and others to aid their decision-making. 

The Economic Development Officer supports discontinuance of 
the letter. 

The Committee, following a short discussion 
RECOMMENDED 

THAT the Director of Planning discontinue the practice of 
sending the letter requesting information from applicants 
who wish to develop offices of 20,000 sq. ft. or more within 
the City. 


3 . Population Changes 1971-1976 and Prospects to 1986 

The Committee had for consideration a Manager's Report dated 
April 27, 1979 (Summary Report circulated - Full Report dated 
April 26, 1979 on file in the City Clerk's Office) in which the 
Director of Planning reports on the population changes from 1971 
to 1976 and the population prospects for the years 1976 to 1986. 
Comparison of birth, death and migration rates as well as residential 
development trends would indicate a population in Vancouver's 
centennial year ranging between 321,455 and 422,065. 

The report covers impacts and implications of the expected 
population changes and suggests that the Vancouver City Planning 
Commission "Goals for Vancouver" program will provide one basis 
for choosing among Vancouver's many future population and housing 
prospects . 

The Committee also received a letter dated May 9, 1979 from 
Mrs. H. Symonds, Executive Coordinator, Vancouver City Planning 
Commission, requesting detailed consideration of this report and 
its implications at a special meeting (copy circulated). 

Following discussion, the Committee 

RECOMMENDED 

A. THAT the City Manager organize a seminar at which 
Aldermen and Department Heads can be briefed about 
potential population changes and can discuss the 
potential impact of such changes on their programs and 
services . 

B. THAT the population impacts of major legislative and 
expenditure proposals (such as L.R.T.) be monitored 
and reported to Council at the time it considers such 
proposals . 

C. THAT the Vancouver City Planning Commission be informed 
of Council's concern for the City's population prospects 
and that the Commission be requested, as part of its 
"Goals for Vancouver" program, to carefully consider 
desirable directions for population change in the City. 

The meeting adjourned at approximately 3:30 p.m. 

* * * * 


Regular Council, January 26, 1971 . , 

MOTIONS (cont'd) 

Relief of Special 

Annual Assessment (cont'd) 


GGO 

. . 12 


Description of 

Real 

Property 




Lot 

Sub 

Blk. 

D .L 



2 


38 

2 58 

& 

329 

4 


38 

258 

& 

329 

1 


39-41 

258 

& 

329 

2 


39-41 

258 

& 

329 

3 


39-41 

258 

& 

329 

4 


3 9-41 

258 

& 

329 

7 Amd . 


42-44 

2 58 

& 

329 

1 

1 

70 

258 

& 

329 

2 ex. R of W 

1 

70 

258 

& 

329 

1 

3 

70 

258 

& 

329 


Annual Special 
Assessments for 
Residential Purposes 


$ 7.75 
7.75 
7.75 
7.75 
7.75 
7.75 
23. 98 
13.62 
42.07 
13.62 

The Collector of Taxes is hereby directed to enter in the 
tax roll against the said real property the amount of the reduced 
special assessment for the year 1971 only. The difference in 
the special annual assessment that would have been imposed on 
the said real property if it was used for industrial purposes and 
the special annual assessment to be imposed pursuant to this 
resolution shall be provided out of the general funds of the 
City. 

- CARRIED BY THE 
REQUIRED MAJORITY 
(8 VOTES) 

2. Relief of Special Annual Assessment 
(S/E Marine Drive from Elliott Street 
to Hartley Street) 


MOVED by Aid. Bird, 
SECONDED by Aid. Wilson, 

THAT WHEREAS the construction of street lighting on both 
sides of South East Marine Drive from Elliott Street to Hartley 
Street (hereinafter called "the said project") was recommended 
by the Board of Administration on August 16, 1968, and approved 
by Council on August 20, 1968; 

AND WHEREAS the said project was advanced as a local 
improvement on the initiative principle to a Court of Revision 
on October 3, 1968, and was defeated; 

AND WHEREAS on March 18, 1969, Council, by resolution 
passed by two- thirds of all its members, declared that it was 
necessary in the public interest to construct street lighting on 
the said portion of South East Marine Drive and undertook the 
same, subject to relief being given under Section 67 of the Local 
Improvement Procedure By-law to the privately owned real property 
zoned Comprehensive Development (CD-I) under the Zoning and 
Development By-law abutting the said project which is vacant 
or used for residential purposes, until an industrial development 
is approved or such real property is acquired by the City; 

AND WHEREAS it has been determined that the following real 
property is entitled to such relief and the special annual 
assessments for the said project to be imposed on such real 
property for a period of ten years if it is used for industrial 
purposes are the amounts set forth opposite the same: 


cont 'd , 


REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


MAY 17, 1979 


A meeting of the Standing Committee of Council on Community Services 
was held on Thursday, May 17, 1979, in Committee Room No. 2, Third 
Floor, City Hall, at approximately 1:30 P.M. 


PRESENT ; Alderman Rankin, Chairman 
Alderman Bellamy 
Alderman Little 
Alderman Marzari 

ABSENT ; Alderman Gerard (Leave of Absence) 

COMMITTEE CLERK: H. Dickson 


Adoption of Minutes 

The Minutes of the Community Services Committee meetings of 
April 26th and May 3rd, 1979, were adopted. 


Recorded Vote 

Unless otherwise indicated, votes of the Committee on all items 
are unanimous . 


CONSIDERATION 

1. Bimini Neighbourhood Pub, 2010 West 4th Avenue - 
Request for Extension of Operating Hours 

The Committee had before it for consideration a letter 
dated April 6, 1979 (copy circulated) from Mr. J. Ross McClellan 
on behalf of Mr. Peter Uram, proprietor of Bimini Neighbourhood 
P\ib, requesting Council approval to extend the hours of operation 
of the piib one hour beyond the current closing time of 11:00 P.M., 
six days a week. 

Also before the Committee was a City Manager's report dated 
May 8, 1979 (copy circulated) in which the Director of Permits & 
Licenses recommended the request for an extension of hours be 
refused. 

Mr. Uram and Mr. McClellan appeared before the Committee on 
this matter and spoke at length in support of their application 
for an extension of operating hours. 

Mr. McClellan stated his client is now requesting to remain 
open until 12:30 A.M., six nights a week, and pointed out that 
problems of parking and noise at the neighbourhood pub have 
largely been resolved. He added that the owners have recently 
undertaken to insulate the rear of the neighbourhood pub to cut 
down on noise. Messrs. McClellan and Uram indicated they are 
willing to accept an extension of operating hours on a trial 
basis . 

During discussion two members of the Committee favoured an 
extension of hours on a trial basis while the other two members 
feared extending the hours would merely extend the time of possible 
disturbance to neighbours. Those opposed also felt that if the 
hours are extended for one neighbourhood pub, the same privilege 
may have to be extended to all neighbourhood pubs. 



Continued 


Report to Council 

Standing Committee of Council on Community Services 
May 17, 1979 


Clause No. 1 Continued 

A recommendation 

THAT Council approve an extension of operating hours 
for the Bimini Neighbourhood Pub, 2010 West 4th 
Avenue, to 12:00 Midnight, six days per week, until 
September 1979, 

resulted in a TIE vote and is therefore submitted for Council's 
CONSIDERATION. 

(Aldermen Rankin and Little opposed.) 
DELEGATION REQUEST; Messrs. Uram and McClellan 


RECOMMENDATION 

2. Plebiscite Results - 

Proposed Pub, 2 802 West 4th Avenue 

Council, on October 17, 1978, passed the following motion 
in dealing with a report dated October 5, 19 78, from the Community 
Services Committee: 

" THAT the application of Mr. K. F. Eayds to operate a 
neighbourhood pub at 2802 West 4th Avenue be approved 
in principle subject to the result of a plebiscite 
conducted by the City Clerk at the expense of the 
applicant in a four block area in each direction of 
2802 West 4th Avenue as quickly as possible." 

The Committee had before it for consideration a memo dated 
May 14, 1979, in which the City Clerk reported as follows: 

"By instruction of the Council, a plebiscite was taken in a 
general four block walking distance of a proposed pub location 
at 2802 West 4th Avenue, as shown on the attached map. The 
plebiscite was conducted for the City Clerk by Watts Marketing 
Research Ltd. 

The canvassing of the designated area took place between April 2 
and April 9, 1979. During the canvass an information sheet giving 
details of the proposed pub operation, canvass and vote was dis- 
tributed, a copy is attached. 

The following is the result of this plebiscite as at May 14th: 

Yes 831 (64.7%) Ballots Issued 1,857 

No 453 (35.3%) Ballots Returned 1,328 

Rejected 44 Percent of Ballots Returned 71.5% 

TOTAL 1 ,328 

The votes in favour were more than the required 60% as laid down 
by Council resolution of February 25, 1975. 

This was not a secret ballot but rather voters were required to 
record their names and addresses on their ballots. 

The results, on a per block basis, are shown on the attached map. 

The total costs of the plebiscite to be borne by the applicant 
(Mr. K. F. Eayds), are not finalized at this time but is in the 
neighbourhood of $4,800. " 
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Clause No. 2 Continued 


Also before the Committee were copies of a letter dated 
May 16th, 1979, from Mr. Stan Lewis of Jerry's Cove Neighbourhood 
Pub (copy circulated) opposing the establishment of a new 
neighbourhood pub on West 4th. 

Following brief discussion, it was 

RECOMMENDED 

THAT the application of Mr. K. F. Eayds to operate 
a neighbourhood pub at 2 802 West 4th Avenue be 
approved and the Liquor Control & Licensing Branch 
be so advised; 

FURTHER THAT the letter dated May 16, 1979 from 
Mr. Stan Lewis of Jerry's Cove Neighbourhood Pub 
be received. 


The meeting adjourned at approximately 2:20 P.M. 


* * * * * 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


May 17, 1979 


A meeting of the Standing Committee of Council on 
Finance and Administration was held on Thursday, May 17, 1979, 
at 3:30 p.m., in the No. 3 Committee Room, third floor. 
City Hall. 

PRESENT ; Alderman Puil (Chairman) 
Alderman Ford 
Alderman Little 
Alderman Marzari 


ABSENT: 


Alderman Gerard 


ALSO 
PRESENT ; 

CLERK : 


Alderman Boyce 
G. Barden 


RECOMMENDATION ; 

1. Mount Pleasant Boys' and Girls' Club - Grant Request 

The Committee considered the attached letter dated 
April 10, 1979 from Mr. H.W. Haberl, Chairman of the Mount 
Pleasant Building Committee, Mount Pleasant Boys' and Girls' 
Clubs, advising that their contractors have advised them 
that the sewer and water connections for their new club will 
cost between $2,000 and $3,000, and they requested that the 
City waive these fees in order to assist in their efforts to 
raise the additional funds that they require. 

Mr. Al Hickey attended the meeting on behalf of the 
Boys' and Girls' Clubs and advised that the amount required 
for the connections is $3,129. He stated that costs have 
gone up since construction began and they are faced with a 
$10,000 deficit. He stated that under the terms of the 
lease, the building becomes City property after twenty 
years and he felt that the City should assist them in 
raising the funds they require by waiving the sewer and 
water connection fees. 

It was noted that the Club had received a $200,000 
capital grant from the City in 1978, and following further 
discussion, it was 

RECOMMENDED 

THAT the letter be received and no further action be taken. 


2 . Triumph Street Pipe Band Tour - Grant Request 

The Committee considered the attached Manager's Report 
dated April 12, 1979, wherein the Director of Social Planning 
reported on the request of the Triumph Street Pipe Band for 
assistance from the City to help pay touring costs to 
Edinburgh for the band's participation in a piping competition. 
According to their budget, the funding shortfall is $16,859. 


Report of Standing Committee 
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Clause No. 2 cont'd ; 

Mr. A. Skalazub, Secretary, Triumph Street Pipe Band, 
advised that the band is financially independent. All funds 
to equip and maintain the band have been raised by band 
members. The band is one of the finest in the world and has 
added much to the cultural image of Vancouver as a result of 
its activities, both locally and afar, and he felt that the 
band is deserving of civic support. 

As stated in the Manager's Report, City officials did 
not agree on the account from which funding for such a grant 
should be provided if approved. 


Following further discussion, it was 
RECOMMENDED 

THAT the report be received and no further action be taken. 


3 . Vancouver Kiwanis Pipe Band - "Nova Scotia 1979" Tour 

The Committee considered the attached Manager's Report 
dated May 10, 1979, wherein the Director of Social Planning 
reported on the Vancouver Kiwanis Pipe Band's request for 
$660 from the City of Vancouver towards the band's trip to 
Nova Scotia in July. 

Mr. Malcolm Nicholson, Director, Vancouver Kiwanis Pipe 
Band, spoke to their request for funds and advised that there 
would be 22 participants rather than 26 as noted in their 
statement. 

It was 

RECOMMENDED 

THAT the report be received and no further action be taken. 


4 . Equal Employment Opportunities 

On February 6, 1979, City Council passed the following 
motion, when considering the Manager's Report on the Equal 
Employment Opportunities program: 

"THAT the City Manager be requested to report to 
Council in the near future after discussions with 
the Director of Personnel Services to ensure that 
Equal Employment Opportunities principles continue 
to be observed in the City work force in the areas 
of gender, race, and the handicapped." 

The Committee had for consideration a Manager's Report 
dated April 30, 1979, wherein the Director of Personnel 
Services defined what the principles should be and proposed 
a program for 1979 through which those principles could be 
preserved. 

During discussion, the Director of Personnel Services 
was questioned whether a university student would have the 
expertise to review selection procedures and positions for 
the handicapped. He felt that much could be done by a summer 
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Clause No. 4 cont'd ; 

student and he would like to see a handicapped student do the 
job. He stated that once an inventory and procedure is set 
up, it would accomplish a lot. 

Another point discussed was the lack of opportunities 
for employees wishing to improve their opportunities for 
promotion to have external training paid for by the City. 
The Director of Personnel Services advised that, at present, 
the City would pay for training on the basis that the civic 
service will benefit from the course within a reasonable time, 
but would not consider paying the fees for professional or 
other training programs leading to a degree or other certi- 
fication that is a stated prerequisite for promotion. 

Following further discussion, it was 

RECOMMENDED 

A. THAT the basic policy of the City with respect 
to Equal Employment Opportunities be one of 
Non-discrimination, supplemented by elements 
of Pure Affirmative Action, as required. 

B. THAT the 1979 work program as outlined in 
Section III of the Manager's Report be approved. 

C. THAT $18,000 be allocated from Contingency 
Reserve for the program, as follows: 

(i) Career Development Skills Course $12,000 

(ii) Temporary help to review selection 
procedures and appropriate positions 

for the handicapped 5,000 

(iii) Overtime re Firefighter Testing 1,000 

$18,000 


D. THAT the Director of Personnel Services report 

back on how the present external training program 
can be expanded to include employees wishing to 
improve their opportunities for promotion within 
the city service. 


5. Employee Fringe Benefit Plans 

On March 20, 1979, City Council passed the following 
motions : 

A. THAT the City Manager, Director of Personnel 
Services and the Director of Finance be 
authorized to solicit specific proposals from 
appropriate consultants to conduct an analysis 
of the City's fringe benefit plans with a 
view to recommending courses of action which 
would effect economies. 

B. THAT these proposals be reported back to the 
Standing Committee on Finance and Administration 
with a recommendation as to which to accept for 
the approval of the Committee and Council. 
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The Director of Personnel Services reported that there 
was a limit of $5,000 placed on the cost. He further reported 
that invitations were sent to three local firms who sent in 
their written proposals and were subsequently interviewed by 
a small committee of the Chairman, Director of Finance and 
himself. It was concluded that Wyatt Company would be the 
best choice for the assignment. 

It was 

RECOMMENDED 

THAT City Council appoint Wyatt Company as consultants 
to conduct an analysis of the City's fringe benefit 
plans with a view to recommending courses of action 
which would effect economies at a cost not to exceed 
$5,000. 


CONSIDERATION AND RECOMMENDATION ; 

6 . Champlain Mall Branch Library 

The Committee considered the attached Manager's Report 
dated May 3, 1979, wherein the Director of the Vancouver 
Public Library requested that City Council approve $124,900 
to establish a library branch in Champlain Mall with 
operating costs of $192,000 per annum. The branch would 
open October 1, 1979 and would require $55,000 operating 
costs in 1979. The report outlines characteristics of the 
Killarney-Champlain Heights area, anticipated use of a 
branch in Champlain Mall, present use of other branches, 
and services and costs. 

Mr. T.B. O'Neill, Acting Director, and Mr. Charles 
Cotterall, Chairman, Vancouver Public Library Board, spoke 
to their request and advised that the Killarney-Champlain 
Heights area, with a population of over 22,000 people, is 
the only remaining location that could potentially support 
a full branch operation, and is not at present adequately 
served. The centre of this area, and the only suitable 
location for a branch, is the Champlain Mall at 54th and 
Kerr which is Ih miles from the two nearest branches, 
Fraserview and Collingwood. The Library Board has an option 
on 4,369 square feet on the lower ground floor of the Mall 
until July 31, 1979 at a minimum rental of $5.50 per square 
foot . 

The City Manager advised that the decision on the 
Champlain Mall Library is primarily a question of level of 
service. If Council decides to establish the library, the 
annual budget will be examined in detail at the 1980 budget 
review. The major issue related to level of service is the 
location of the proposed branch relative to existing 
branches. The attached plan shows the locations of existing 
branches and the proposed Champlain Mall branch. As noted 
in the report, there are two existing full branch libraries 
in the S.E. sector of the City, each within just over a mile 
of the proposed Champlain Mall branch. 
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C lause No. 6 cent ' d : 

The City Manager suggested that Council consider the 
following options : 

a) approve the Library Board recommendations, i.e. 
approve the new branch; 

b) approve the Library Board recommendations and 
request the Library Board to report back on 
possible economies which could be achieved in 
the operation of Collingwood and Fraserview 
branches ; 

c) approve the Library Board recommendations 
subject to the Library Board achieving in 19 80 
reductions equivalent to the Champlain Mall 
annual operating cost, elsewhere in the Library 
budget. 

The Director of Finance reported that the source of 
funds for the capital expenditures of $124,900 should be the 
unallocated portion of the 19 79 Supplementary Capital Budget. 
As of May 3, 19 79, the unallocated balance in the Supplementary 
Capital Budget is $1,178,000 and reports dealing with the 
following items are currently being prepared for Council 
consideration : 


The Director of Finance further reported that Council 
has requested the City Engineer to report back on Cambie 
Bridge which was originally reported at a cost of $800,000 
for 1979, and also there are $2,016,000 of projects rated 
at priority #4 which Council may also wish to reconsider. 
When Council reviewed projects submitted for the 19 79 Supple- 
mentary Capital Budget, the Champlain Heights branch library 
was assigned a priority #4. 

The Committee discussed the proposed new branch library 
and it was felt by some members that the library should 
commence operation on a reduced hourly basis, or that 
Fraserview and Collingwood hours be reduced or become 
storefront libraries. Other members of the Committee felt 
it should open with full operating hours and then be assessed. 

Mr. O'Neill reported that they could open a new branch 
with only 15,000 books, but they have no way of controlling 
who comes in. Staffing, which is the biggest element, would 
be established to meet a certain size of circulation, they 
would run out of books and it would create a difficult 
working situation and a sense on the part of the public that 
they were not being properly dealt with. It is very diffi- 
cult to anticipate the needs, but it is their intention to 
monitor the situation, including Fraserview and Collingwood, 
and take appropriate action in light of experience. 


Indian Centre 

Library circulation system 
Champlain Heights branch library 
Stanley Park - sewer work 
Streets work - local improvements 
Kiwassa Neighbourhood House 
West Health Unit 


$ 300,000 


442,000 
125,000 
175,000 
238,000 
39, 000 
60,000 


$1, 379, 000 
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Following further discussion, it was 
RECOMMENDED 

A. THAT $124,900 be allocated for the establishment 
costs of a branch library in Champlain Mall from 
the 1979 Supplementary Capital Budget. 

B. THAT the Library Board report to Council, at the 
same time this Committee report is before it, 
regarding the possibility of phasing in over a 
three year period a full library service in 
Champlain Mall. 

The following motion was put and resulted in a tie 
vote and is therefore submitted to Council for CONSIDERATION: 

C. THAT $55,000 operating costs be provided from 
the 1979 Contingency Reserve for the branch to 
open about October 1, 1979. 


(Aldermen Little and Puil opposed) 


******************** 


The 


meeting adjourned at approximately 5: 10 p.m. 


******************** 


FOR COliMCli ACTIO?: SEE ?XQl[%) lM^3SQ'^0l 


CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 


A regular Meeting of the Council of the City of Vancouver was 
on Tuesday, June 12, 1979, in the Council Chamber, commencing 


held 

at 2:00 p.m. 


PRESENT: 


Mayor Volrich 

Aldermen Bellamy, Gerard, Harcourt, 
Kennedy, Marzari, Puil and 
Rankin (arrived 3:30 p.m.) 


ABSENT: 


Alderman Boyce, Ford, and Little (Leave 
of Absence) 


CLERK TO THE COUNCIL: R. Henry 


PRAYER 


The proceedings in the Council Chamber were opened with 
the prayer, offered by the Civic Chaplain, The Reverend A. Reynolds 
of Ryerson United Church, Vancouver. 


CONDOLENCES 

The Mayor, on behalf of Council, expressed condolences to 
the family of the late Mr. Cyclone Taylor - a Civic Merit Award 
recipient - and a well-known athlete. 


'IN CAMERA' MEETING 

There were matters to be considered 'In Camera' later this 

day. 


ADOPTION OF MINUTES 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Marzari, 

THAT the Minutes of the Regular Council Meeting of May 29, 
1979, (with the exception of the 'In Camera' portion), be adopted. 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Marzari, 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Volrich in the Chair. 


- CARRIED UNANIMOUSLY 


Regular Council, January 26, 1971 
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MOTIONS (cont 'd) 


Relief of Special Annual 
Assessment (cont 'd) 


Description of Real Property 


Lot 


Sub, 


Blk. 


D.L 


Annual Special 
Assessments for 

Industrial 
Purposes 


A 

1 

N. Pt. 65 

258 

& 

329 

$109. 90 

1 

Ex. S. 20 ft. 






& 

Ex. Pel. A 

N. Pt. 65 

258 

& 

329 

46. 97 



Pt. of W 1/2 







66 lying N. of 







Kent Avenue 

258 

& 

329 

83.43 

B 


67 

258 

& 

329 

243.92 

A 


69 

258 

& 

329 

52.21 



69 Ex. W 1 Acre 







& Ex. R of W & 







Ptn. lying 







South thereof 

258 

& 

329 

63.06 


AND WHEREAS it is deemed advisable that a resolution be 
passed annually by the Council giving the relief hereinafter 
granted to such of the said real property as qualifies therefor, 

BE IT THEREFORE RESOLVED that for the foregoing reasons the 
Council, by not less than two- thirds of all of its members, hereby 
deems and declares that the said real property would be unjustly 
affected by the imposition of a special annual assessment for the 
said project as if it were used for industrial purposes and that 
the special annual assessment for the said project be imposed on 
the said real property for the year 1971 as if it were used for 
residential purposes, that is to say: 


Description of Real Property 
Lot Sub. Blk. 


A 

1 Ex. S 20 ft 
8s Ex. Pel. A 


B 
A 


N. Pt. 65 

N. Pt. 65 
Pt, of W 1/2 
66 lying N. of 
Kent Avenue 
67 
69 

69 Ex. W. 1 Acre 
& Ex. R of W & 
Ptn. lying 
South thereof 


D.L 


258 & 329 


258 8i 329 


258 & 329 
258 & 329 
258 & 329 


258 & 329 


Annual Special 
Assessments for 

Industrial 

Purposes 


$ 


51 .29 
21 . 92 


38. 93 
113.83 
24.37 


2 9,43 


The Collector of Taxes is hereby directed to enter in the 
tax roll against the said real property the amount of the reduced 
special assessment for the year 1971 only. The difference in the 
special annual assessment that would have been imposed on the said 
real property if it was used for industrial purposes and the special 
annual assessment to be imposed pursuant to this resolution shall 
be provided out of the general funds of the City, 


- CARRIED BY THE 
REQUIRED MAJORITY 
(8 VOTES) 


Regular Council, June 12, 1979 
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UNFINISHED BUSINESS 


1. Detoxification Centre 

Council on May 29, 1979, having heard delegations on the 
proposed detoxification centre on a site leased from the City on 
the north side of Great Northern Way west of Prince Edward Street 
and noting a land exchange proposal by Finning Tractor Company 
resolved : 

"THAT consideration of this matter be deferred 
for two weeks and in the meantime the Director 
of Planning be instructed to explore with 
Finning Tractor Company Ltd. the feasibility of 
the exchange of properties proposed by this 
company for report back to the June 12th meeting 
of Council . " 

Before Council this day was a City Manager's report dated 
May 8, 1979 on the Provincial Detoxification Centre in which the 
Director of Planning reported for information on a letter from the 
Mt. Pleasant Neighbourhood Association which requested a one month delay 
in the issuance of a building permit for this centre to permit 
investigation of an alternative site with superior buffering from 
the neighbourhood. 

Also before Council was a City Manager's report dated June 6, 
1979, in which the Director of Planning reported on the land 
exchange proposed by Finning Tractor Company. In the report the 
Director of Planning stated that there may be some advantage to 
locating the proposed detoxification centre on the site proposed by 
Finning Tractor Company. However, the major concern of officials 
with respect to this proposed alternative site is one of timing 
as such factors as site preparation, property negotiation and 
project redesign would delay construction of the detoxification 
centre in Vancouver by a minimum of four to six months. Therefore, 
the report recommended that City Council reaffirm its approval of 
the development of a detoxification centre on City-owned land on 
the north side of Great, Northern Way at Prince Edward Avenue and 
instruct the Director of Planning to issue a development permit. 

Council also noted the following which were before it: 

(a) A letter from the Vancouver Police Board dated June 1, 
1979, urging Council to expedite the construction of the 
detoxification centre. 

(b) A telegram dated June 11, 1979, from the Provincial 
Minister of Health stating his intention to authorize 
the Chairman of the Alcohol and Drug Commission to 
seek Treasury Board approval for a reallocation of 
provincial funds presently allocated for the detoxifi- 
cation centre to other areas in the province, should 
City Council refuse to authorize the development permit 
for construction of the centre on Great Northern Way. 

(c) A letter from the Mt. Pleasant Neighbourhood Association 
urging Council to accept the offer of Finning Tractor 
Company for a land exchange. 

MOVED by Aid. Puil, 

THAT Council reaffirm its approval of the development of a 
detoxification centre on City-owned land on the north side of 
Great Northern Way at Prince Edward Avenue and the Director of 
Planning be instructed to issue the relevant development permit. 


- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIONS 


1. By-law Infraction - 

2655 East Pender Street 

Council considered a letter from Mrs. Enza Borrino dated 
May 24, 1979 requesting an opportunity to address Council later this 
day when the relevant City Manager's report on a By-law infraction 
at 2 655 E. Pender Street is being considered. 

It was noted that this matter is scheduled for consideration 
by the Board of Variance on June 13, 1979. Mrs. Borrino was 
requesting Council to advise its officials and the Board of Variance 
that it has no objection to Mrs. Borrino retaining the basement as 
is, in the dwelling at 2655 E. Pender Street. 

MOVED by Aid. Puil, 

THAT the communication dated May 24, 1979, from Mrs. Enza 
Borrino with respect to the By-law infraction at 2655 E. Pender 
Street be received and no further action be taken. 

- CARRIED UNANIMOUSLY 


2. Park Board Indemnities 

In a letter dated May 29, 1979, the Chairman of the Park 
Board advised of the following resolution of the Board on Park 
Board Indemnities: 

"I. That City Council be requested to ask the Provincial 
Legislature to amend Section 489(B) of the Vancouver 
City Charter from; 

' (i) Council may from time to time by by-law 

authorize the payment of an annual indem- 
nity not exceeding two thousand dollars 
to each member of the Board. ' 

to; 

' (i) Council may from time to time by by-law 

authorize the payment of an annual indem- 
nity to each member of the Board. ' 

II. That upon execution of the Charter amendment. Council 
to pass a by-law increasing the indemnity of the Board 
by seven (7) percent effective January 1, 1979, and 
seven and a half (7.5) percent effective January 1, 
1980. " 

MOVED by Aid. Puil, 

(A) THAT City Council be requested to ask the Provincial Legisla- 
ture to amend Section 489(B) of the Vancouver City Charter from: 

' (i) Council may from time to time by by-law authorize 
the payment of an annual indemnity not exceeding 
two thousand dollars to each member of the Board. ' 

to 

' (i) Council may from time to time by by-law authorize 
the payment of an annual indemnity to each member 
of the Board. ' 

(B) THAT upon execution of the Charter amendment. Council to pass 

a by-law increasing the indemnity of the Board by seven (7) per cent 
effective January 1, 1979, and seven and a half (7.5) percent 
effective January 1, 1980. 

- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIONS (Cont'd) 


3. Park Board's 1979 

Supplemental Capital Budget 

Council noted a letter from the Chairman of the Park Board 
dated June 4, 1979 in which the Board requests a special meeting 
with Council to review parks and recreation development from a 
City-wide perspective. 

MOVED by Aid. Puil , 

THAT the request of the Park Board for a special meeting 
with City Council be approved and the City Clerk be instructed to 
arrange this meeting. 

- CARRIED UNANIMOUSLY 


4. Floating Home Permit 

Application #84343 (False Creek) 

In a letter dated June 6, 1979 Ms. C.J. Farley requested an 
opportvinity to address Council when the City Manager's report on 
Floating Home Development Permit Application #84343 is before it. 

Similar requests were noted from Frank Stanzl Construction 
Ltd. and Morgan Stewart. 

MOVED by Aid. Gerard, 

THAT the above delegation request be approved and representa- 
tions be heard when the City Manager's report on the Floating Home 
Development Permit Application #84343 is before Council. 

- CARRIED UNANIMOUSLY 


5. 1988 Proposed Winter Olympics 
Games Bid 


Council noted the following memorandum from the Mayor dated 
June 8, 1979 on the 1988 Proposed Winter Olympics Games Bid: 

"Vancouver has an exceptional opportunity to become the host 
city for the 1988 Winter Olympic Games. 

These Games are much smaller in terms of size, compared to 
the Summer Olympic Games and as the attached report outlines, 
the Games could be staged locally in the Greater Vancouver 
area for a reasonably modest capital investment. Further, 
the Games should not result in any large operating losses 
or indeed, any at all, and this statement is based on care- 
ful analysis of cost and income figures. While some people 
like to refer to the Montreal Olympics as an example of 
financial disaster, there are, nevertheless, a great many 
more relevant comparisons that can be made, such as the 
successful and profitable Commonwealth Games in Edmonton 
recently and many other successfully-staged and financially 
well-managed international sporting events. The winning of 
the Bid will, of course, create a great many obvious bene- 
fits to our local economy, including many job opportunities 
and Vancouver would become a focal point of world attention 
for many years. 

The Olympic Advisory Committee, which has done several months' 
study, will be on hand for discussion of the attached report 
and I thank and commend Dr. Hindmarch and his associates 
for the great amount of consideration which they have given 
to this matter." 


Cont'd 
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COMMUNICATIONS OR PETITIONS (Cont'd) 

1988 Proposed Winter Olympics 
Games Bid (Cont'd) 

Dr. Hindmarch and Mr. P. Cundell spoke to the Olympic 
Advisory Committee's Report and also answered questions from Council. 

MOVED by Aid. Bellamy, 

1. THAT this Council endorse a bid for the 1988 Winter 
Olympic Games, with events to be staged in both the 
Greater Vancouver and Garibaldi areas; 

2. THAT this Council authorize the formation of a 1988 
Vancouver/Garibaldi Olympic Committee to prepare a 
bid for these Games to the Canadian Olympic Associa- 
tion, and - if successful - to the International 
Olympic Committee; 

3. THAT the City agree to share in the costs of preparing 
a bid to the COA to the maximum extent of $37,500 - 
representing half the cost of such bid - subject to 
equal funding from the Provincial Government; 

4. THAT Council will support the staging of the 1988 
Winter Olympic Games here, subject to the following 
conditions : 

(a) That the Provincial Government fully support 
the City of Vancouver in its bid, and cooperate 
in the planning and organization of the Games 
in addition to its contribution of $37,500 
which represents half the cost of preparing a 
bid to the COA; 

(b) The Provincial, and Federal Governments between 
them agree to cover the front-end capital costs 
and provide the necessary rights from their 
respective jurisdictions to allow the Olympic 
Committee to generate revenues; such revenues 
to be used to cover operating and capital costs; 

(c) The cooperation and involvement of the local 
residents be sought in areas where facilities are 
to be developed, so that all facilities be 
planned with due consideration for environmental 
impact, and within a framework of long-range 
plans for the orderly development of the areas; 

(d) That two Council representatives be appointed to 
a Steering Committee for the further planning of 
the 1988 Winter Olympic Games, with a similar 
recommendation to succeeding Councils; 

(e) That when the extent of financial contributions 
by senior governments is determined, the City's 
proposed share of the capital cost of facilities 
be subject to further Council consideration and 
approval, it being noted that it is impossible 

at this time to determine exactly what facilities, 
if any, will be located in Vancouver as opposed 
to neighbouring municipalities. 

5. THAT this Council seek the support of neighbouring 
municipalities for this bid for the 1988 Winter Olympic 
Games. 


- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIONS (Cont'd) 


6. Request for Supplementary Funds 
- Goals for Vancouver Program 

In a letter dated June 7, 1979 the Chairman of the Vancouver 
City Planning Commission advised Council that the Planning Grant 
requested from the Provincial Government in the amount of $75,000 
towards the Goals for Vancouver Program has been reduced to $40,000 
This leaves a shortfall in the program funding of $36,340. In the 
letter the Chairman of the Vancouver City Planning Commission 
requested that Council forgive the $15,000 originally appropriated 
towards this program contingent upon the recovery from the 
Provincial Grant and to also approve an additional fund of $21,240. 

MOVED by Aid. Marzari, 

THAT Council approve additional funding to the Vancouver City 
Planning Commission of $21,240 towards its Goals for Vancouver 
Program; funds to be from Contingency Reserve. 

- CARRIED 

(Alderman Puil opposed) 


7 . Blocks 129 and 130 Jericho/Locarno 

Mrs. Dorothy Gillis in a letter dated June 7, 1979 commented 
on the fact that consideration of Alderman Little's Motion on 
Blocks 129 and 130 in Jericho/Locarno has been postponed to July 10 
1979. Accordingly Mrs. Gillis requested that the whole matter be 
postponed until September. 

MOVED by Aid. Har court, 

THAT the request of Mrs. Gillis for a postponement of con- 
sideration of Alderman Little's Motion on Blocks 129 and 130 be 
approved and consideration of this matter be deferred to September, 
1979. 

FURTHER THAT City officials be instructed to take no further 
action on leasing of the properties in these blocks until this 
Motion has been considered by Council. 

- CARRIED 

(Alderman Kennedy opposed) 


8. Highland Restaurant - 
Parking Problem 

In a letter dated June 8, 1979, Mr. T. Viras,on behalf of 
Viras Bros. Tops 24 Ltd., again raised the matter of parking at 
the Highland Restaurant and requested an opportunity to further 
address Covincil on this matter. 

The City Manager advised that the provision of additional 
parking for the Highland Restaurant is proceeding in accordance 
with Council resolution and f>arking will be available by September. 

MOVED by Aid. Bellamy, 

THAT the request from Mr. Viras to address Council on the 
parking at the Highland Restaurant be approved. 

- LOST 

(Aldermen Gerard, Har court, Kennedy, Marzari and Puil opposed) 
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CITY MANAGER'S REPORTS 


A. MANAGER'S GENERAL REPORT 
JUNE 8, 1979 

Works & Utility Matters 
(June 8, 1979) 

The Council considered this report which contains six clauses 
identified as follows: 

Cl. 1: Tender Awards 

CI. 2: Sign Kiosk on Granville Mall 

Cl. 3: Tender - Side-Loading Refuse 

Collection Packer Bodies 
Cl. 4: Cordova Street Extension from 

Granville Street to Howe Street 
Cl. 5: Purchase of Patterns for 

Gray Iron Casting 
Cl . 6 : Proposed Drainage Improvements 

in the Blenheim Flats Area 


Clauses 1-6 inclusive 

MOVED by Aid. Kennedy, 

THAT clause 1 be received for information, and the recommenda- 
tions of the City Manager, as contained in clauses 2, 3, 4, 5, and 
6 of this report be approved. 

- CARRIED UNANIMOUSLY 


Building & Planning Matters 
(June 8, 1979) 

The Council considered this report which contains eight clauses 
identified as follows: 

Cl. 1: Downtown-Eastside N.I. P. - 

Six-Month Progress Report 
Cl. 2: Exterior Alterations to 

Hotel Vancouver 
Cl . 3 : Riley Park and Grandview-Woodland 

N.I. P. - Bus Shelters 
Cl. 4: By-law Infraction - 

2655 East Pender Street 
Cl. 5: 2665 Point Grey Road - 

D.P.A. No. 84128 
Cl. 6: Strata Title Conversion Application - 

8 622 Selkirk Street 
Cl. 7: Champlain Heights - Enclave 14 - 

Conditions and Standards of 

Development 
Cl. 8: Champlain Heights Enclave 2 - 

Conditions and Standards of 

Development 

Clauses 1-4 inclusive 

MOVED by Aid. Harcourt, 

THAT the recommendations of the City Manager, as contained in 
clauses 1, 2 and 3 of this report be approved, and clause 4 be 
received for information. 

- CARRIED UNANIMOUSLY 


Cont'd 
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CITY MANAGER'S REPORTS (Cont'd) 

Building & Planning Matters 
(June 8, 197 9) (Cont'd) 


2665 Point Grey Road - 
D.P.A. No. 84128 

(Clause 5) 


MOVED by Aid. Harcourt, 

THAT this clause be received for information. 

- CARRIED UNANIMOUSLY 


During consideration of this clause the Mayor asked Council 
if it wished to continue the policy of requesting staff reports 
on development permit applications on Point Grey Road. 

It was suggested that consideration be given to staff reporting 
to Council when a development permit is first received rather than 
waiting until it has been processed. 

The Mayor requested the City Manager and the Director of 
Planning to review this suggestion for a report back. 


Clauses 6-8 inclusive 

MOVED by Aid. Harcourt, 

THAT the recommendations of the City Manager, as contained in 
clauses 6, 7, and 8 of this report be approved. 

- CARRIED UNANIMOUSLY 


Finance Matters 
(June 8, 197 9) 

The Council considered this report which contains two clauses 
identified as follows; 

Cl. 1: Investment Matters 

(Various Funds) April 197 9 
Cl. 2; Community Facilities - 
Champlain Heights 


Clauses 1 and 2 

MOVED by Aid. Puil, 

THAT the recommendations of the City Manager, as contained in 
clauses 1 and 2 of this report be approved. 

- CARRIED UNANIMOUSLY 


Personnel Matters 
(June 8, 197 9) 

Retirement Ages - 
Group III Employees 
(Clause 1) 


MOVED by Aid. Hare our t, 

THAT the recommendation of the City Manager, as contained in 

this clause be approved. 

- CARRIED UNANIMOUSLY 
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CITY MANAGER'S REPORTS (Cont'd) 


Property Matters 
(June 8, 197 9) 

The Council considered this report which contains two clauses 
identified as follows: 

Cl. 1: Champlain Heights - 

Tender s 
Cl. 2: Champlain Heights - 

Enclave 14 Lease 


Clauses 1 and 2 

MOVED by Aid. Harcourt, 

THAT the recommendations of the City Manager, as contained in 
clauses 1 and 2 of this report be approved. 


- CARRIED UNANIMOUSLY 
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DELEGATIONS 


1. Show Cause: Balmoral Hotel, 159 East Hastings Street 
Carleton Hotel, 314 Caitibie Street 


Council on April 24, 1979 approved a recommendation from the 
Community Services Committee report dated April 12, 1979: 

"THAT Messrs. M. Brogan and R. Ames, owners of the 
Balmoral Hotel at 159 East Hastings Street, be requested 
to appear before Council to show cause why their business 
license should not be suspended." 

On Tuesday, May 15, 1979 Council, at the request of 
Mr. W. Guinn, solicitor for the operator of the Balmoral Hotel, 
deferred the "show cause" hearing on this hotel to today's meeting 
of Council. 

Also on May 15, 1979, Council approved the following recommend- 
ation from the Community Services Committee report dated May 3, 1979: 

"THAT the operators of the Carleton Hotel, 314 Cambie 
Street, be requested to appear before Council to show 
cause why their business license for the Carleton Hotel 
should not be suspended or withheld." 

Appearing before Council this day on behalf of the owners of the 
Balmoral and Carleton Hotels was Mr. W. Guinn. Mr. Guinn addressed 
Council and referred to affidavits submitted earlier this day 
testifying that it is proposed to sell the Balmoral Hotel to a 
Mr. Hector Fraser, or nominee and also testifying that the matter of 
the Carleton Hotel is presently before the Courts by way of fore- 
closure proceedings and an application will be made to appoint a 
Receiver to open and operate the Carleton Hotel. Mr. Guinn questioned 
the statement in the Police Report of March 29, 1979 that Mr. M. Brogan 
who is the owner of the Balmoral Hotel, had been found on the premises 
in an intoxicated state. He referred to the affidavit of Mr. Ames 
which states that Mr. Brogan is not a member of either the Company 
which owns the Balmoral or the one presently owning the Carleton Hotel. 
He further stated that the person anticipated to be appointed 
Rfeceiver of the Carleton Hotel, a Mr. Caravatta, is an experienced 
hotel operator. 

In response to a question from Council, the Director of Environ- 
mental Health confirmed that the Health Department had cancelled the 
operating permit for the Lodging House (hotel) portion of the 
Carleton Hotel on May 30, 1979 and that all tenants are to be removed 
from the premises by July 1, 1979. 

Inspector Grierson, author of the Police Reports on both hotels 
answered questions from Council related to the beer parlour operations 
of these hotels. 

MOVED by Aid. Marzari, 

THAT the Director of Permits and Licenses be instructed to 
suspend for three months the City Business Licenses for the Balmoral 
Hotel, 159 East Hastings Street and the Carleton Hotel, 314 Cambie 
Street. 

- LOST (tie vote) 
(Aldermen Gerard, Harcourt, Kennedy and the Mayor opposed.) 


Cont'd. 
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DELEGATIONS (Cont'd) 


1. Show Cause: Balmoral Hotel, 159 East Hastings Street 

Carleton Hotel, 314 Cambie Street (Cont'd) 


MOVED by Aid. Harcourt, 

THAT the Director of Permits and Licenses be instructed to 
suspend for one month the City Business Licenses for the Balmoral 
Hotel, 159 East Hastings Street and the Carleton Hotel, 314 Cambie 
Street. 

- CARRIED 

(Alderman Kennedy opposed) 


Alderman Rankin arrived during consideration of the above 

item. 


CIVIC RECOGNITION - Mr. A. Burhoe 

At this point in the proceedings, the Council recognised 
Mr. Adam Burhoe of the Engineering Department, who is retiring from the 
City service on August 1, 1979 after almost 50 years of service. 

The Mayor presented an engraved plaque and Certificate to 
Mr. Burhoe and Alderman Marzari presented his wife with a bouquet of 
yellow roses. Mr. Burhoe responded in appreciation. 


******* 


The Council recessed at approximately 4.00 p.m. to reconvene 
following an "In Camera" meeting at approximately 4.40 p.m. 


******* 

2. Bimini Neighbourhood Pub, 2010 West 4th Avenue 
Request for Extension of Operating Hours 

Council on May 29, 1979 deferred the clause from the Community 
Services Committee report of May 17, 1979 dealing with this matter 
to hear representations from Mr. Peter Uram, operator of the pub and 
his lawyer, Mr. J. Ross McClellan. In the clause from the Committee's 
report the Committee had submitted for Council's consideration a 
recommendation that Council approve an extension of operating hours 
for the Bimini Neighbourhood Pub, 2010 West 4th Avenue, to 12.00 
Midnight, six days per week, until September 1979. 

Mr. McClellan addressed Council and reiterated arguments placed 
before the Committee as to why his client should be permitted to 
remain open until midnight, six nights a week. Mr. McClellan pointed 
out that his client is willing to accept a temporary extension of 
operating hours for the summer months and to apply to Council in 
September for a review of the extension and determination on whether 
or not the requested extension should be on a permanent basis. 

MOVED by Aid. Bellamy, 

THAT Council approve an extension of operating hours for the 
Bimini Neighbourhood Pub, 2010 West 4th Avenue, to 12.00 Midnight, 
six days per weem, until September 1979. 

- LOST 

(Aldermen Gerard, Harcourt, Kennedy, Puil, Rankin and 
the Mayor opposed.) 


Cont'd. 


''3 


Regular Council, January 26, 1971 14 

MOTIONS (cont'd ) 

3 . Four Seasons Hotel Development 

The Council considered a motion by Alderman Linnell and 
Alderman Rankin, notice being called at the last meeting. 
The motion reads as follows, having been changed by agreement: 

MOVED by ^Id. Linnell, 
SECONDED by Aid. Rankin, 

THAT the City Council agree to the request of the Park 
Board for a meeting with the Council to review the Harbour Park 
situation; it being understood parties who have requested to 
appear before the Council on the matter, or file a request 
before the meeting is arranged, be given the opportunity to 
appear . 

- CARRIED 

4 . Education and Social Service Costs 

MOVED by Aid. Wilson, 
SECONDED by Aid. Bird, 

THAT the following motion proposed by Alderman Wilson in 
the matter of education and social service costs, be referred 
for consideration when resolutions for the Union of British 
Columbia Municipalities are being discussed. 

- CARRIED 

'THAT the Vancouver City Council approve and forward to the 
U.B.C.M. Convention the following motion: 

'THAT WHEREAS the B.N, A. Act places Education as a 
Provincial responsibility, 

AND WHEREAS the Provincial Government of British Columbia 
following entry into Confederation did assume for a 
number of years full responsibility for the cost of 
Education ; 

AND WHEREAS successive governments have gradually 
unloaded their responsibility upon municipalities, 
rising from 9% to todays cost sharing formula of 50';;.; 

AND WHEREAS the Provincial Government directs that the 
Homeowner Grant shall first bo applied to its 
responsibility of Education costs, as described on the 
government designed Property Tax Bill; 

AND WHEREAS the Education of our youth is the No. 1 
priority of all governments, to be paid by all citizens 
in accordance with their ability to pay; 

AND WHEREAS Federal Provincial agreements now permit 
a Provincial Government to levy an extra percentage 
on corporation and personal income taxes, to provide 
for special regional needs; 

THEREFORE BE IT RESOLVED THAT this Convention of the 
Union of B.C. Municipalities petition the Provincial 
Government to levy additional income tax to provide 
for the portion of the approved Education program now 
borne by the municipalities; 

FURTHER BE IT RESOLVED THAT the total Homeowner Grant 
be permitted to apply toward the cost of Health, 
Welfare and municipal services for which the 
municipality is totally responsible. ' " 
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DELEGATIONS (Cont'd) 


2. 


Bimini Neighbourhood Pub, 2010 West 4th Avenue 
Request for Extension of Operating Hours 


(Cont'd) 


MOVED by Aid. Harcourt, 

THAT the owner of Bimini Neighbourhood Pub conduct a plebiscite 
within a four block radius of the pub at his own expense to obtain 
the neighbourhood's reaction to the extension of the pub hours to 
midnight, six nights a week. 


(Aldermen Gerard, Kennedy, Puil, Rankin and the 
Mayor opposed.) 


No further action was taken. 


3. Various Issues Relative to the P.N.E . 

Council on May 15, 1979 agreed to defer a delegation from the 
P.N.E. on Land Use Control to today's meeting when other matters 
relating to the P.N.E. are before Council. Before Council this day 
were the following reports : 

A. Extract from the report of the Standing Committee on 
Planning and Development of April 5, 19 79 on P.N.E. Land 
Use Control. 

B. City Manager's report dated April 9, 1979 in which the 
Director of Permits & Licenses reports on License Fees 
for Concessions and Exhibitors During the Annual Pacific 
National Exhibition. In this report, the Director of 
Permits & Licenses submitted for Council's consideration 
four options open to the Council on this matter. 

C. A City Manager's report dated April 11, 1979 in which the 
Director of Finance reports on Application of Business Tax 
to Business Activities on the P.N.E. Grounds. In this 
report the Director of Finance recommends that the Director 
of Legal Services bring forward the necessary Business Tax 
By-law amendment to allow the amusement park operations on 
the P.N.E. grounds to be assessed for business tax purposes. 

Council also noted a letter from the President of the Burrard 
View Wall Street Residents' Association requesting that the matter 
of the P.N.E. Land Use Control be deferred to an evening meeting of 
Council on June 26, 1979 to permit the Association to address Council 
on this matter. 

Mr. Nathanson, Solicitor for the P.N.E. addressed Council with 
specific references to the matters of license fees and business tax. 
He referred to the award handed down by the Courts in the matter of 
the arbitration between the City and the P.N.E. on payment in lieu of 
rental and other services to the City and he considers that the amount 
awarded the City was based on the City's position that it does not 
receive any taxes or revenue from the P.N.E., therefore, the City 
should not be charging the P.N.E. license fees or business tax. 

Mr. B. Eriksen , D.E.R.A. addressed Council and referred to a 
brief submitted to Council last year from 22 businesses in the Downtown 
Eastside area objecting to the special exemption from business tax 
given to Burrard Amusements Limited and the B.C. Jockey Club and 
requesting that these businesses be required to pay their share^f the 
City's taxes. 


- LOST 


Cont'd. 
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DELEGATIONS (Cont'd) 


3. P.N»E. Land Use Control (Cont'd) 

MOVED by Aid. Harcourt, 

THAT the City levy a flat fee of $5,000.00 payable by the 
P.N.E. to cover the extra costs incurred by the City during the P.N.E. 
with respect to the retail concession stands and exhibitions. 

- CARRIED 

(Alderman Bellamy opposed.) 


MOVED by Aid. Rankin, 

THAT the Director of Legal Services bring forward the necessary 
Business Tax By-law amendment to allow the amusement park operations 
on the P.N.E. Grounds to be assessed for business tax purposes. 

- LOST (Tie vote) 

(Aldermen Bellamy, Gerard, Kennedy and Puil opposed.) 


No further action was taken on this matter. 

MOVED by Aid. Harcourt, 

THAT the Standing Committee on Planning and Development report 
on P.N.E. Land Use Control dated April 5, 1979 be deferred to the 
evening of June 26,1979 and representations be heard at that time 
from the Burrard View Wall Street Residents' Association. 

- CARRIED UNANIMOUSLY 


4. Hodson Manor 

The Mayor advised Council that should there be an evening meeting 
this would be the only business before Council this day and asked if 
Council members wished to defer consideration to the next meeting of 
Council. 

MOVED by Aid. Puil, 

THAT consideration of this matter be deferred to the next 
meeting of Council. 

- CARRIED UNANIMOUSLY 


5. Granville Street Improvements - Nelson 
Street South to Granville Street Bridge 

When considering this matter. Council noted a letter from the 
lawyers for Ultra Love Products Limited requesting deferment of 
recommendations 9 and 10 /contained in the City Manager's report dated 
May 25, 1979 on Granville Street Improvements - Nelson Street South 
to Granville Street Bridge to permit him an opportunity to consider 
the various reports on this matter and to make adequate representations 
on his client* s behalf. 

Recommendations 9 and 10 relate to amendment to the Zoning and 
Development By-law to provide that in all districts where retailing is 
now allowed either as an "outright use" or as a special use as the 
case may be that a retail store selling or providing sex oriented 
products as a principal or primary use require the special approval of 
either the Director of Planning or the Development Permit Board as 
each may apply and also to a proposal to increase the annual license 
fee, restrict the age of clients and regulate the hours of business of 
these stores. 


Cont'd. 
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DELEGATIONS (Cont'd) 


5. Granville Street Improvements •- Nelson 

Street South to Granville Street Bridge (Cont'd) 

The Director of Social Planning advised that recommendations 
1 to 8 contained in the City Manager's report dated May 25, 1979 
did not relate to the concerns of either the Love Shop or the Ultra 
Love Shop and therefore, requested that Council consider them this 
day. 

MOVED by Aid. Rankin, 

THAT recommendations 1 to 8 of the City Manager's report dated 
May 25, 1979 be approved. 

•- CARRIED 

(Alderman Kennedy opposed.) 


MOVED by Aid. Harcourt, 

THAT recommendations 9 and 10 contained in the City Manager's 
report dated May 25, 1979 be deferred pending the hearing of 
representations from the lawyers for Ultra Love Products Limited and 
the Love Shop at a future meeting of Council. 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S REPORTS (Cont'd) 


B. MANAGER'S REPORT 


Summary Report re Economic Development 
Program for 1979 and Review of 1978 

MOVED by Aid. Kennedy, 

THAT the 1979-80 work program outlined in this report be 
approved in principle, with the Economic Development Manager and 
the Director of Finance to report back to Council in detail on 
the new elements, for Council consideration and funding, if approved. 

- CARRIED 

(Aldermen Marzari and Rankin opposed.) 


C. MANAGER'S REPORT 
(June 8, 1979) 

Greek Days 1979 

MOVED by Aid. Kennedy, 

THAT liquor sales for Greek Days 1979 cease at 8:00 p.m. as 
in 1978 and the Greek Days Festival also cease at 8:00 p.m. 

- LOST 

(Aldermen Harcourt, Marzari, Puil and Rankin opposed.) 

MOVED by Aid. Puil, 

THAT liquor sales for Greek Days 197 9 cease at 7:00 p.m. and 
the Greek Days Festival also cease at 7:00 p.m.; 

FURTHER THAT the organizers of this festival be permitted to 
appeal this decision if they so wish. 

- CARRIED 

(Alderman Kennedy and the Mayor opposed . ) 


D. MANAGER'S REPORT 
(June 8, 1979) 

Lighting in the Council Chamber 

MOVED by Aid. Rankin, 

THAT Council approve the design proposal for T.V. lighting 
in the Council Chamber as described in this report, contingent upon 
the television tests undertaken this day proving successful; 

FURTHER THAT the necessary funds in the amount of approximately 
$28,500 be provided from Contingency Reserve. 

- CARRIED 


(Alderman Bellamy opposed . ) 


Regular Council, June 12, 197 9 

CITY MANAGER'S REPORTS (Cont'd) 

E. MANAGER'S REPORT 
(June 5, 197 9) 

Champlain Heights - Enclave 2 

MOVED by Aid. Rankin, 

THAT the recommendation of the City Manager, as contained in 
this report be approved . 

- CARRIED UNANIMOUSLY 


<j el 
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STANDING COMMITTEE REPORTS 


I . Report of Standing Committee 
on Planning & Development 
(May 31, 1979) 

The Council considered this report which contains six clauses 
identified as follows: 


Cl. 1: Development Program - Second 

Half of Phase 2, Area 6, False 
creek 

Cl. 2: Proposed On-going Program Area 
10 B South Shore False Creek 

Cl. 3: Loan to Wellington Society - 
Non-Prof it Rental Project - 
Phase 2, Area 6, False Creek 

Cl. 4: False Creek - Community 
Facilities 

Cl. 5: Proposed Maritime Musetun Expansion 
Cl. 6: City Land - First and Cassiar 


Clauses 1-6 inclusive 


MOVED by Aid. Harcourt, 

THAT the recommendations of the Committee, as contained in 
clauses 1, 2, 3, 4, 5 and 6 of this report be approved. 

- CARRIED UNANIMOUSLY 


II. Report of Standing Committee 
on Community Services 
(May 31, 1979) 

The Council considered this report which contains five clauses 
identified as follows: 


Cl. 1: Hildon Hotel, 50 West 

Cordova Street 
Cl. 2: Carlton Hotel, 314 Cambie Street 
Cl. 3: Traveller's Hotel, 

57 West Cordova Street 
Cl. 4: Mental Patients Association - 

Fire By-law Enforcement 
Cl. 5: Spring Quarter 1979 Community 

Services Grants Report 


Cont'd 
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STANDING COMMITTEE REPORTS (Cont'd) 

Report of Standing Committee 

on Community Services 

(May 31, 1979) (Cont'd) 


Clauses 1-4 inclusive 

MOVED by Aid. Rankin, 

THAT the recommendations of the Committee, as contained in 
clauses 1, 2, 3 and 4 of this report be approved. 

- CARRIED UNANIMOUSLY 

Spring Quarter 1979 Community 
Services Grants Report 
(Clause 5) 


MOVED by Aid. Rankin, 

THAT recommendation 'A' of the Committee contained in this 
clause be deferred; 

FURTHER THAT recommendations 'B', 'C and 'D' of the Committee 
contained in this clause be approved. 

- CARRIED UNANIMOUSLY 


III . Report of Standing Committee 
on Transportation 
(May 31, 1979) 

The Council considered this report which contains five clauses 
identified as follows: 

CI. 1: Request to Reinstate Official 

Traffic Commission 
CI. 2: Rapid Transit Project and 

Concerns of the Vancouver City 

Planning Commission 
Cl. 3: Transportation for the 

Handicapped 
Cl. 4: Adjustment of Bus Stops West 

Side of Oak Street Near 

49th Avenue 
Cl. 5: Bus Stop Request - North Side 

of Robson Near Beatty 


Clauses 1-5 inclusive 

MOVED by Aid. Kennedy, 

THAT the recommendations of the Committee, as contained in 
clauses 1, 2, 3, 4 and 5 of this report be approved. 


- CARRIED UNANIMOUSLY 
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STANDING CCMMITTEE REPORTS (Cont'd) 

IV. Report of Standing Committee 
on Finance & Administration 
(May 31, 1979) 

The Council considered this report which contains five clauses 
identified as follows: 

CI. 1: Fire Underwriters Survey - 

City of Vancouver - Fire Defences 
CI. 2: "Firehouse Five" - Grant Request 
CI. 3: Brock House Society - 

Grant Request 
CI. 4: Automated Circulation for 

Vancouver Public Library and 

the Greater Vancouver Library 

Federation 
CI. 5: Employee Newspaper - 

"The Town Crier" 


Fire Underwriters Survey - 
City of Vancouver - Fire Defences 
(Clause 1) 

MOVED by Aid. Puil, 

THAT the recommendations of the Committee, as contained in 
this clause be approved. 

- CARRIED UNANIMOUSLY 


"Firehouse Five" - Grant Request 
(Clause 2) 

MOVED by Aid. Puil, 

THAT the recommendation of the Committee, as contained in 
this clause be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 

Brock House Society - 
Grant Request 
(Clause 3) 

MOVED by Aid. Marzari, 

THAT Council approve a grant to the Brock House Society of 
$62,315 which will satisfy all of the landscaping requirements 
including development permit requirements. 

- LOST (tie vote) 
NOT HAVING RECEIVED 
THE REQUIRED MAJORITY 

(Aldermen Gerard, Puil and the Mayor opposed.) 

MOVED by Aid. Puil, 

THAT the recanmendation of the Committee contained in this 
clause be approved. 


- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 


/ J. 
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STANDING COMMITTEE REPORTS (Cont'd) 

Report of Standing Committee 
on Finance & Administration 
(May 31, 1979) (Cont'd) 

Clauses 4 and 5 

MOVED by Aid. Puil, 

THAT the recommendations of the Committee, as contained in 
clauses 4 and 5 of this report be approved. 

- CARRIED UNANIMOUSLY 


V. Report of Standing Committee 
on Planning & Development 
(May 31, 1979) 

Grandview-Woodland Area Plan 
Part I: Grandview-Victoria 
(Single Family, Duplex and 
Conversion Areas) 
(Clause 1) 


MOVED by Aid. Harcourt, 

THAT the recommendations of the Committee, as contained in 
this clause be approved. 

- CARRIED UNANIMOUSLY 


RISE FROM THE COMMITTEE OF THE WHOLE 

MOVED by Aid. Bellamy, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Har court, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


MOTIONS 

A. Engagement of the Bank of Montreal 
to endorse the memorandum of 
ownership on Debentures issued 
pursuant to By-laws 5256 and 5257 

MOVED by Aid. Gerard, 
SECONDED by Aid. Bellamy, 

THAT WHEREAS: 


Section 24 8A of the Vancouver Charter authorizes the 
Council to engage a person to conduct business con- 
nected with the issue and servicing of Debentures; 

Cont'd . . . 
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MOTIONS (Cont'd) 

Engagement of the Bank of Montreal 

to endorse the memorandum of 

ownership on Debentures issued 

pursuant to By-laws 5256 and 5257 (Cont ' d ) 

It is expedient to engage a person to endorse a memo- 
randum of ownership on certain debentures to be issued 
pursuant to By-laws 5256 and 5257; 

Bank of Montreal has agreed to endorse a memorandum of 
ownership on certain debentures to be issued pursuant . 
to By-laws 5256 and 5257 in consideration of a fee not 
to exceed $300.00; 

THEREFORE BE IT RESOLVED that the Bank of Montreal be and is 
hereby engaged as the City's agent to endorse a memorandvim 
of ownership on certain debentures to be issued pursuant to 
By-laws 5256 and 5257 in accordance with written instructions 
to be given by the Director of Finance of the City. The 
engagement to be for a period teirminating on June 22, 1979. 

BE IT FURTHER RESOLVED that the City of Vancouver agrees 
that Bank of Montreal shall not be liable for any loss or 
damage suffered or incurred by the City or any debenture 
holder as a result of their endorsing the memorandum of 
ownership on the said debentures in accordance with the 
instructions given by the Director of Finance. 

BE IT FURTHER RESOLVED that employees of the Bank of Montreal, 
Main Branch, Ottawa, designated and authorized in writing by 
the Manager of the Branch as signing officers of the Bank 
for the purpose herein stated endorse the memorandum of 
ownership on the debentures; and the debentures shall be 

sufficiently endorsed if the signature of one of such employee 
appears together with the date of registration and the name 
and address of the registered owner. 

BE IT FURTHER RESOLVED that the Director of Finance be 
authorized to agree with the Bank of Montreal as to the fee 
for their services. 


- CARRIED UNANIMOUSLY 
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MOTIONS (Cont'd) 

B. Closing, Stopping Up and Consolidation 

(North 10 feet of Lots 357 to 364 and the 
South 10 feet of Lots 365 to 372, Town 
of Hastings, Plan 100) 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Harcourt, 

TSkT WHEREAS: 

1. The City of Vancouver is the owner of all the streets and 
lanes lying within the limits of the City of Vancouver; 


2. The North 10 feet of Lots 357 to 364 and the South 10 feet 
of Lots 365 to 372, all of Town of Hastings, Plan 100, have 
been established for lane purposes; 

3 . There is no further requirement for a lane between McGill 
Street and Eton Street from Renfrew Street to Nootka Street; 


4. The City is also the owner of the said abutting Lots 357 to 372; 

THEREFORE BE IT RESOLVED that the North 10 feet of Lots 357 to 
364 and the South 10 feet of Lots 365 ta 372, Town of Hastings, 
Plan 100 be closed, stopped up and consolidated with the abutting 
lands to form one parcel . 

- CARRIED UNANIMOUSLY 


C. Closing, Stopping Up and Consolidation 
(Various Lanes and Land Parcels 
Adjacent to the P.N.E.) 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Harcourt, 

TEfiT WHEREAS: 

1. The City of Vancouver is the owner of all the streets and 
lanes lying within the limits of the City of Vancouver; 

2. The lane North of Oxford Street between Cassiar Street and 
the lane East of Rupert Street is no longer required for 
lane purposes; 

3. The City owns Subdivisions 10 to 33 of Lot 6, Town of Hastings 
Suburban Lands, Plan 2049 which abut this lane; 

4. The City is desirous of creating 2 lots from the said 
zJjutting subdivisions 10 to 33 and adjacent lane. 


Cont'd 
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ENQUIRIES AND OTHER MATTERS 

Alderman Rankin - enquired respecting the length of time 

Salvaging at City being taken to carry out the Council's 

Dump instructions in the matter of permitting 

salvaging at the City dump. 

It was reported a letter of protest has 
been received from the Municipality of 
Delta and the Board of Administration 
will be reporting to Council on it in 
the near future. 


Alderman Wilson - 
Regional District 
Matters 


commented upon newspaper reports of 
statements by certain members of Council 
in regard to handling of certain civic 
matters on a Regional basis. 


Alderman Bird - referred to a communication from the 

Limited Dividend Honourable Robert Andras and requested 

Housing Development the letter be turned over to the 

Director of Planning with instructions 
to expedite as quickly as possible, 
limited dividend housing development 
on the lots which have been set aside 
in Champlain Heights for the purpose. 


Alderman Phillips - 
Meeting in Edmonton 
with C.F.M.M. 
Committees 


commented as a result of attending 
meetings at Edmonton recently when 
certain meetings of C.F.M.M. Committees 
were held and certain Cabinet 
Ministers were present. 


Alderman Phillips - advised there will be a tri-level 

Tri-level Conference conference of the three levels of 

government to be held possibly in 
August or September. 


Alderman Phillips - commented on a communication from the 

Welfare Cost Sharing Deputy Minister of Rehabilitation and 

Social Improvement in respect of 
application of 20% of welfare cost 
sharing. The Alderman referred to 
the Minister's reply. 


Alderman Phillips - referred to the International Trade 

International Trade Fair to be held June 2 to 12 and advised 

Fair the organizers invite the City to 

place in the Fair a coordinated display 
of existing models and like material 
featuring various aspects of City 
development , 

His Worship the Mayor directed the 
Director of Planning look into this 
matter and report back to Council in 
due course, 

enquired when the City Engineer would 
be reporting pursuant to Council 
instruction respecting Road Standards: 
N/W Marine Drive and Point Grey Road 
so that the policy can be determined. 


Alderman Hardwick - 
Road Standards: N/W 
Marine Drive and Point 
Grey Road - Policy 


His Worship the Mayor directed the 
enquiry to the Board of Administration, 
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MOTIONS (Cont'd) 

Closing, Stopping Up and Consolidation 
(Various Lanes and Land Parcels 
Adjacent to the P.N.E.) (Cont'd) 

THEREFORE be it resolved that all that portion of lane dedicated 
by the deposit of Plan 2049 lying between the southerly production 
of the westerly limit of Subdivision 10 of Lot 6, Town of Hastings 
Suburban Lands, Plan 2049 and the southerly production of the Easterly 
limit of Subdivision 17 be closed, stopped up and title taken thereto 
and consolidated with the abutting Subdivisions 10 to 17 and 26 to 33, 
said Lot 6 to form one parcel; and 

BE IT FURTHER RESOLVED that that portion of lane dedicated by the 
deposit of Plan 2049 lying between the southerly production of the 
easterly limit of said Subdivision 17 and the southerly production 
of the easterly limit of Subdivision 21, said Lot 6, be closed, 
stopped up and title taken thereto and consolidated with the abutting 
Subdivisions 18 to 25, said Lot 6 to form one parcel. 

The lane so closed is shown outlined red on plan prepared by A. Burhoe, 
B.C.L.S., on 24th day of May, 1979, and marginally numbered LF 9129, 
a print of which is attached. 


- CARRIED UNANIMOUSLY 


D. Closing, Stopping Up and Consolidation 

(Closing lane north and the lane south of 
28th Avenue, West of Alma Street) 


MOVED by Aid. Bellamy, 
SECONDED by Aid. Harcourt, 

THAT WHEREAS: 


1. The City of Vancouver is the owner of all the streets 

and lanes lying within the limits of the City of Vancouver 


2. The lane abutting Lots 1 to 4 of Lot 1, and the lane 

abutting Lots 1 and 2 of Lot 4, all in Block 75, District 
Lot 2027, Plan 1501, are no longer required for lane 
purposes; 


3. The owner of said Lots 1 to 4 of Lot 1 and said Lots 1 
and 2 of Lot 4 has purchased these portions of lane in 
1946 and 1955; 

4. The consolidation of the closed lanes with the abutting 
lots was not done; 


5. The closure of these lanes now requires a formal 

resolution of Council for Land Registry Office purposes. 


Cont'd . 
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MOTIONS (Cont'd) 

Closing, Stopping Up and Consolidation 
(Closing lane north and the lane south of 
28th Avenue, West of Alma Street) (Cont ' d ) 


THEREFORE BE IT RESOLVED THAT all those portions of lane in Lots 
1 and 4, Block 75, District Lot 2027, dedicated by the deposit of 
Plan 1501 shown outlined red on plan affirmed to by Irvine Jones, 
B.C.L.S., on the 27th of March, 1979, and marginally numbered 
LD 1698, a print of which is hereunto annexed, be closed, stopped 
up, and conveyed to the abutting owner? and 


BE IT FURTHER RESOLVED THAT the lanes so closed be consolidated 
with the abutting lands . 


- CARRIED UNANIMOUSLY 


E. Closing, Stopping Up and Consolidation 

(Closing and stopping up portion of lane 
abutting Lots 1, 2, 3, 6 and 7, Block 67, 
District Lot 301 (Lane east of Eraser 
Street at 18th Avenue) ) 


MOVED by Aid. Bellamy, 
SECONDED by Aid. Har court, 

THAT WHEREAS: 

(1) The City of Vancouver is the owner of all the streets 
and lanes lying within the limits of the City of 
Vancouver . 

(2) Proposed expansion of the Glad Tidings Temple facilities 
at 18th Avenue and Eraser Street requires the closure 

of the lanes abutting Lots 1, 2, 3, 6 and 7, Block 67, 
District Lot 301. 

(3) Glad Tidings Temple will dedicate a new lane outlet to 
18th Avenue over the easterly portion of Lot 8, said 
Block 67. 

THEREFORE BE IT RESOLVED THAT all that portion of lane in Block 
67, District Lot 301, Plan 187 lying between the production 
northerly of the westerly limit of Lot 19 and the production 
northerly of the easterly limit of Lot 18, said Block 67, the 
same as shown outlined red on plan prepared by A. Burhoe, 
B.C.L.S., dated March 21, 1979 and marginally numbered LF 9037, 
a print of which is attached hereto be closed, stopped up; and 

BE IT FURTHER RESOLVED THAT the following described portions 
of said Block 6 7 esteUslished for street and lane be closed 
amd stopped up. 


Cont'd 
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MOTIONS (Cont'd) 

Closing, Stopping Up and Consolidation 
(Closing and stopping up portion of lane 
abutting Lots 1, 2, 3, 6 and 7, Block 67, 
District Lot 301 (Lane east of Fraser 
Street at 18th Avenue)) (Cont'd) 


The north half of Lot "B". 

That part of the south half of Lot "B" included in Explanatory 
Plan 7368. 

That part of Lot 6 included in Explanatory Plan 7369. 

The south 7 feet of Lot 18 and the south 7 feet of Lot 19. 

BE IT FURTHER RESOLVED THAT all the aforementioned streets and 
lanes now closed be conveyed to the abutting owner and sub- 
divded with abutting lands . 


- CARRIED UNANIMOUSLY 


F. Allocation of Land for Lane 
Purposes 

(A portion of Lot 26, Block 371, 
District Lot 562, Plan 991) 


MOVED by Aid. Marzari, 
SECONDED by Aid. Gerard, 

THAT WHEREAS the registered owner has conveyed to the City of 
Vancouver for lane purposes land in the City of Vancouver, Province 
of British Columbia more particularly known and described as follows 

All that portion of Lot 26, Block 371, District Lot 526, 
Plan 991 described as follows: 

Commencing at the southwesterly corner of said Lot 26; 

Thence North, 10 feet, following in the easterly limit 
of said Lot 26; 

Thence S 45'E, 14.14 feet, more or less, to intersection 
with the southerly limit of said Lot 26 at a point 10 
feet easterly from the southwesterly corner of said 
Lot 26; 

Thence West, 10 feet, following in the southerly limit of 
said Lot 26 to the point of commencement. 

The same as shown outlined red on plan prepared by 

A. Burhoe, B.C.L.S., dated July 27, 1978, and marginally 

numbered LF 8718, a print of which is attached hereto. 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for lane 
purposes and declared to form and to constitute portion of a lane. 


- CARRIED UNANIMOUSLY 
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MOTIONS (Cont'd) 


G. Allocation of Land for Lane 
Purposes 

(North 2 feet of Lot 37, 
Block 5 District Lot 636, 
Plan 1902) 


MOVED by Aid. Marzari, 
SECONDED by Aid. Gerard, 

THAT WHEREAS the registered owner has conveyed to the City of 
Vancouver for lane purposes land in the City of Vancouver, Province 
of British Columbia, more particularly known and described as 
follows ; 

North 2 feet of Lot 37 
Block 5 

District Lot 636 
Plan 1902 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for lane 
purposes and declared to form and to constitute portion of a lane. 

- CARRIED UNANIMOUSLY 


H. Allocation of Land for Lane 
Purposes 

(North 2 feet of Lot 38 
Block 5 District Lot 636 
Plan 1902) 


MOVED by Aid. Marzari, 
SECONDED by Aid. Gerard, 

THAT WHEREAS the registered owner has conveyed to the City of 
Vancouver for lane purposes land in the City of Vancouver, Province 
of British Columbia, more particularly known and described as 
follows; 

North 2 feet of Lot 38 
Block 5 

District Lot 636 
Plan 1902 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for lane 
purposes and declared to form and to constitute portion of a lane. 


- CARRIED UNANIMOUSLY 
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MOTIONS (Cont'd) 


I . Allocation of Land for Lane 
Purposes 

(South 2 feet of Lot 23 
Block 5 District Lot 636 
Plan 1902) 

MOVED by Aid. Marzari, 
SECONDED by Aid. Gerard, 

THAT WHEREAS the registered owner has conveyed to the City of 
Vancouver for lane purposes land in the City of Vancouver, Province 
of British Columbia, more particularly known and described as 
follows : 

South 2 feet of Lot 23 
Block 5 

District Lot 636 
Plan 1902 

AND WHEREAS it is deemed expedient and in the public interest to 
accept and allocate the said lands for lane purposes; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for lane 
purposes and declared to form and to constitute portion of a lane. 

- CARRIED UNANIMOUSLY 


J. Allocation of Land for Lane 
Purposes 

(North 2 feet of Lot 45 
Block 5 District Lot 636 
Plan 1902) 

MOVED by Aid. Marzari, 
SECONDED by Aid. Gerard, 

THAT WHEREAS the registered owner has conveyed to the City of 
Vancouver for lane purposes land in the City of Vancouver, Province 
of British Columbia, more particularly known and described as 
follows: 

North 2 feet of 

Lot 45 
Block 5 

District Lot 636 
Plan 1902 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for lane 
purposes and declared to form and to constitute portion of a lane. 


- CARRIED UNANIMOUSLY 
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MOTIONS (Cont'd) 


K. Allocation of Land for Lane 
Purposes 

(North 2 feet of Lot 36 
Block 5 District Lot 636 
Plan 1902) 


MOVED by Aid. Puil, 
SECONDED by Aid. Kennedy, 

THAT WHEREAS the registered ovmer has conveyed to the City 
of Vancouver for lane purposes land in the City of Vancouver, 
Province of British Coltunbia, more particularly known and described 
as follows: 

North 2 feet of 
Lot 36 
Block 5 

District Lot 636 
Plan 1902 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for lane 
purposes and declared to form and to constitute portion of a lane. 

- CARRIED UNANIMOUSLY 


L. Allocation of Land for Lane 
Purposes 

(North 2 feet of the portion of Lot "A", 
formerly Lot 42, Block 5, District Lot 636, 
Group One, New Westminster District, 
Plan 1902) 


MOVED by Aid. Puil, 
SECONDED by Aid. Kennedy, 

THAT WHEREAS the registered owner had conveyed to the City of 
Vancouver for lane purposes land in the City of Vancouver, Province 
of British Columbia, more particularly known and described as 
follows: 

The North 2 feet of the portion of Lot "A", formerly 
Lot 42, Block 5, District Lot 636, Group One, 
New Westminster District, Plan 1902, the same as 
shown outlined in red on plan prepared by G. Girardin, 
B.C.L.S., dated May 15, 1979, and marginally numbered 
LF 9127, a print of which is hereunto annexed. 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for lane 
purposes and declared to form and to constitute portion of a lane. 


- CARRIED UNANIMOUSLY 
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MOTIONS (Cont'd) 

M. Allocation of Land for Lane 
Purposes 

(A portion of Lot 9, Block 5, 
District Lot 636, Plan 1902) 

MOVED by Aid. Puil, 
SECONDED by Aid. Kennedy, 

THAT WHEREAS the registered owner has conveyed to the City of 
Vancouver for lane purposes land in the City of Vancouver, Province 
of British Columbia, more particularly known and described as 
follows : 

All that portion of Lot 9, Block 5, District Lot 636, 
Plan 1902 described as follows: 

Commencing at the southwesterly corner of said Lot 9; 
Thence S89° 39' 45" E, 33 feet more or less following 
in the southerly limit of said Lot 9 to the south- 
easterly corner of said Lot 9; 

Thence North 2 feet following in the easterly limit of 
said Lot 9; 

Thence N 89° 39' 45" W, 23 feet following in a line 
drawn parallel to the southerly limit of said Lot 9; 

Thence N 44° 49' 50" W, 14.18 feet more or less to 
intersection with the westerly limit of said Lot 9 
at a point 12 feet northerly from the southwesterly 
corner of said Lot 9; 

Thence South 12 feet following in the westerly limit 
of said Lot 9 to the point of commencement. The 
same as shown outlined red on a plan prepared by 
Noel E. Peters, B.C.L.S., dated May 8, 1979 and 
marginally numbered LF 9102, a print of which is hereunto 
annexed . 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for lane 
purposes and declared to form and to constitute portion of a lane. 

- CARRIED UNANIMOUSLY 


N. Allocation of Land for Lane 
Purposes 

(East 25 feet of Lot 27A 
West h Block 6 District Lot 50 
Plan 1926) 


MOVED by Aid. Puil, 
SECONDED by Aid. Kennedy, 

THAT WHEREAS the registered owner has conveyed to the City of 
Vancouver for lane purposes land in the City of Vancouver, Province 
of British Columbia, more particularly known and described as 
follows: 


Cont'd 
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MOTIONS (Cont'd) 

Allocation of Land for Lane 
Purposes 

(East 25 feet of Lot 27A 
West h Block 6 District Lot 50 
Plan 1926) (Cont'd) 


East 25 feet of 
Lot 27A 

West h Block 6 
District Lot 50 
Plan 1926 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for lane 
purposes and declared to form and to constitute portion of a lane. 

- CARRIED UNANIMOUSLY 


0. Allocation of Land for Road 
Purposes 

(A portion of Lot "A", Blocks 3 and 8, 
District Lot 184, Plan 10050) 


MOVED by Aid. Puil, 
SECONDED by Aid. Kennedy, 

THAT WHEREAS the registered owner has conveyed to the City of 
Vancouver for road purposes land in the City of Vancouver, Province 
of British Columbia, more particularly known and described as 
follows: 

All that portion of Lot "A", Blocks 3 and 8, District 
Lot 184, Plan 10050 lying southeasterly from a line 
drawn parallel to and 7 feet perpendicularly distant 
northwesterly from the southeasterly limit of said 
Lot "A" and extending from the southwesterly limit to 
the northeasterly limit of said Lot "A", the same as 
shown outlined red on a plan prepared by Noel E. Peters, 
B.C.L.S., dated April 24, 197 9, and marginally numbered 
LF 9067, a print of which is attached hereto. 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for road purposes; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for road 
purposes and declared to form and to constitute portion of a road. 


- CARRIED UNANIMOUSLY 
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MOTIONS (Cont'd) 


P. Show Cause Hearing - 

Contravention of the Lords Day Act 

MOVED by Aid. Rankin, 
SECONDED by Aid. Gerard, 

BE IT RESOLVED THAT Shelmar Furniture Ltd. of 996 
Homer Street, be requested to appear before Council at 3 p.m. on 
July 10, 1979 to show cause why its business license should not 
be suspended on the grounds that by opening for normal retail 
trade on November 5, 1978, November 12, 1978, March 18, 1979, 
March 25, 1979, April 1st, 1979 and April 8th, 1979, being 
Sundays, contrary to the Lords Day Act, it is committing an Act 
of gross misconduct in the operation of its business. 

- CARRIED 

(Aldermen Bellamy and Puil opposed) 


1. Tunnel System - 

From End of 401 Highway to 
South Approaches to the 
Second Narrows Bridge 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Ford, 

THAT WHEREAS Cassiar Street is the connecting link between 
the end of Highway 401 and the Second Narrows Bridge; 

AND WHEREAS Cassiar Street is now carrying double the 
capacity it was designed for; 

AND WHEREAS the commuter traffic is using residential 
streets leading to and from Cassiar; 

AND WHEREAS because of the steady increase in the volume 
of traffic and the hazards that are resulting fran* such traffic; 

THEREFORE BE IT RESOLVED THAT City Council, either by letter 
or delegation, request the appropriate Ministry at the Provincial 
Government level to launch an immediate course of action that 
will lead to an early start of a tunnel system from the end of the 
401 Highway to the South approaches to the Second Narrows Bridge 
as was suggested by the City Engineer at least eight years ago. 

FURTHER THAT this project be placed in top priority due to 
the deteriorating traffic situation in the area as well as the 
possibility of the construction of "Multiplex" at the Pacific 
National Exhibition. 

(Referred) 

MOVED by Aid. Har court, 
SECONDED by Aid. Kennedy, 

THAT this Motion be referred to the Standing Committee on 
Transportation for consideration. 


- CARRIED UNANIMOUSLY 


Regular Council, June 12, 1979 
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NOTICE OF MOTION 


The following Notice of Motion was submitted by Alderman 
Rankin, Seconded by Alderman Marzari and recognized by 
the Chair. 

1. Area Planning Office: 
Mt. Pleasant Area 


MOVED by Aid. Rankin, 
SECONDED by Aid. Marzari, 

THAT City Council instruct the Director of Planning to 
prepare a plan and budget to open an area planning office in 
the Mt. Pleasant area to bring back to Council within one year 
a plan satisfactory to the citizens of Mt. Pleasant. 


Disturbance of Neighbourhood 

by Noise during the early morning 

Alderman Bellamy referred to the fact that should a neighbour 
complain to the Police Department of a disturbance caused by 
noisy neighbours during the early morning hours, the Police 
Department's reaction is to refuse to go out to the neighbourhood 
and to suggest to the complainant to bring the matter to the 
attention of the City's By-law Officer for action. He enquired 
what could be done to rectify this matter. 

The Mayor requested Alderman Bellamy to submit a memorandum 
to him on this matter when he will investigate a possible solution. 


(Notice) 


ENQUIRIES AND OTHER MATTERS 


******* 


The Council adjourned at approximately 6:35 p.m. 


******* 


The foregoing are Minutes of the Regular Council 
Meeting of June 12, 1979, adopted /dn June 19, 1979 
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ENQUIRIES AND OTIIER MATTERS (cont'd) 


Alderman 
Regional 
Matters 


Hardwick - 
District 


commented that it would be useful to 
members of Council if matters of 
importance before the Regional District 
were reported to the City Council 
from time to time before action is 
taken . 


Alderman Linnell - advised there will be a national 

National Conference: conference on transient youth services 

Transient Youth to be held about the end of February 

in Ottawa in an endeavour to develop 

an orderly program. 


NOTICE OF MOTION 

The following Notices of Motion were submitted and recognized 
by the Chair: 

1 . Outdoor Burning 

MOVED by Aid. Linnell, 
SECONDED by Aid. Calder, 

THAT all outdoor burning be banned in the City of 
Vancouver . 

(Notice) 


2. Salvaging at Delta Sanitary 
Landfill Site 


MOVED by Aid ; Broome, 
SECONDED by Aid. Adams, 

THAT Council rescind the motion allowing garbage pickers 
to operate on the Delta land fill operation. 

(Notice) 


The Council adjourned at approximately 5:10 P.M. 


The foregoing are the Minutes of the Vancouver City Council (Regular) 
meeting of January 26, 1971. 
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MANAGER'S REPORT 


DATE 


June 6, 1979 


TO: 


Vancouver City Council 


SUBJECT: 


Detoxification Centre 


CLASSIFICATION: 


RECOMMENDATION 


The Director of Planning reports as follows: 


"I. PURPOSE 

On May 29, 1979 City Council dealt with a Planning Department 
report on the Detoxification Centre development and heard local 
concerns regarding the proposal. At this meeting a land 
exchange proposed by Finning Tractor Company was also 
considered and Council resolved: 

'THAT consideration of this matter be deferred for 
two weeks and in the meantime the Director of Planning 
be instructed to explore with Finning Tractor Company 
Ltd. the feasibility of the exchange of properties 
proposed by this company for report back to the June 
12th meeting of Council.' 

This report provides a preliminary assessment of the alternate 
location for the proposed Detoxification Centre and is based 
on discussions held between City staff, Provincial Government 
representatives and the Finning Tractor Company. The letter 
from the Finning Tractor Company and a map of the alternative 
site are outlined in Appendix I. The Manager's Report which 
was before Council on May 29, 1979 is attached as Appendix II. 

II. DISCUSSION OF ALTERNATIVE SITE 

The Finning Tractor Company have advised that they would be 
prepared to enter into negotiations with the City and the 
Provincial Government whereby an exchange of properties could 
be accomplished between the proposed site on Great Northern Way 
and a portion of a parcel of land presently owned by the 
company on Glen Drive immediately south of Terminal Avenue legally 
described as Lot 2 of Parcels H and I, District Lot 2037. 

An inspection of the property indicates that it is a flat, 
crescent shaped vacant site comprising approximately 4.48 
acres and zoned M-2. Glen Drive between Terminal Avenue to 
the north and Great Northern Way to the south is only partially 
opened but good access is present from Terminal Avenue to this 
property. A soil report commissioned by the Finning Tractor 
Company indicates that due to the poor bearing capacity of the 
soil, the use of pile construction would be required. The 
property could be easily serviced as water and sewer services 
are present in the Glen Drive right-of-way, however, a 200' 
portion of Glen Drive adjoining the site would require surfacing. 

The surrounding area is vacant to the north and east while 
warehousing operations and the CNR shunting yards are located to 
the west and south respectively. A potential noise problem 
exists with the CNR yards where considerable rail car movement 
and associated noise occurs on a daily basis. This problem would 
require noise attenuation measures to be incorporated in the 
construction of a Detoxification facility on the property. 

Apart from the planning aspects associated with the approptiateness 
of this site for development of a Detoxification Centre, the 
following other factors require consideration: 

(a) Land Exchange Negotiations 


The Finning Tractor Company have proposed an exchange for a 
portion of their Glen Drive site roughly equivalent to the 
city-owned Great Northern Way property. The Supervisor of 
Properties advises that it would require several months ~ 
to finalize negotiations between the Citv and 
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the Finning Tractor Company regarding an agreed value for 
the two respective properties and to complete subdivision 
and registration in the Land Registry Office. To date only 
tentative discussions have been undertaken by Properties 
staff and Finning Tractor Company regarding price. 

(b) Costs Incurred by B. C. Buildings Corporation 

B.C. B.C., the Provincial Department developing the 
Detoxification Centre for operation by the Alcohol and 
Drug Commission indicate that they have committed in excess 
of $100,000.00 over the past year in design and consultancy 
fees for the proposed centre on Great Northern Way and are 
unwilling to relocate unless so instructed by the Provincial 
Ministry of Health. A change of location to the Finning site 
would require redesign of the building which would take two 
to three months to complete. 

B.C. B.C. have indicated that they are unwilling to pay these 
extra costs for redesign and are further concerned about an 
escalation of construction and materials cost if the project is 
delayed. It is noted that Finning Tractor is also unwilling 
to pay for these costs. Therefore, if Council approves the 
alternative site, the City could face payment of over 
$100,000 in compensation payments to B.C. B.C. 

(c) Attitude of the Alcohol and Drug Commission and Provincial 
Ministry of Health 

Mr. Bert Hoskin of the Alcohol and Drug Commission was 
unwilling to attend a meeting to discuss the alternative 
proposal. However, in telephone discussions he stated 
that he is unprepared to move the location of the 
Detoxification Centre again. He has advised that if Council 
recommends the alternative site proposed by Finning Tractor 
he would recommend to the Ministry of Health the project be 
abandoned so that funds could be redirected where more urgently 
needed . 

It is understood that Mr. Hoskin will be present when this 
matter is considered by Council. 

V. CONCLUSIONS 

The alternate site proposed by Finning Tractor Company does represent 
an alternative location for a Detoxification Centre to the City 
land on Great Northern Way. There may be some advantage primarily 
to Finning Tractor, in assembling a larger site on Great Northern 
Way for future industrial use. Otherwise it is not obvious what 
advantages, if any, exist for the Detoxification Centre on the 
Glen Drive site owned by Finning Tractor Company. 

However, the major concern regarding the alternative proposed by 
Finning Tractor Company is one of timing. It has been noted that 
factors such as site preparation, property negotiation and project 
redesign would delay construction of a Detoxification Centre 
in Vancouver by a minimum of four to six months. 

As well, the question of compensation to the B.C. Buildings 
Corporation for funds committed to date for facility design at the 
present Great Northern Way site will require lengthy negotiation 
to resolve. If Council decided to request the Province to relocate 
to the Finning Tractor property, it is probable that the City 
would have to compensate the B.C. B.C. for these costs. 

The Director of Planning notes that the Detoxification Centre has 
been relocated once already, and that the Development Permit has 
been approved for the Great Northern Way site. Further, B.C. B.C., 
the developer, and the Alcohol and Drug Commission, the tenant, 
are unwilling to consider a further relocation. There are clear 
indications that further delay or changes at this point will result 
in the abandonment of the project. 
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In addition, the Director of Planning cannot describe any form 
of industrial development that could offer any improvements over 
the present Detoxification Centre proposal in terms of its impact 
on the area including the residential development to the southeast. 
Indeed, the present design proposed by the Province has gone to 
considerable lengths and extra costs in order to provide a 
compatible form of development. 

On this basis, the Director of Planning believes it is inappropriate 
to pursue the property exchange for the relocation of the 
Detoxification Centre as proposed by Finning Tractor Company 
and recommends that Council reaffirm its previous approval of 
the present site on Great Northern Way. 

VI . RECOMMENDATION 

The Director of Planning recommends: 


THAT City Council reaffirm its approval of the development of 
a Detoxification Centre on city-owned land on the north side 
of Great Northern Way at Prince Edward Avenue and instruct the 
Director of Planning to issue the development permit." 


The 
the 


City Manager RECOMMENDS that the foregoing recommendation of 
Director of Planning be approved. 
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MANAGER'S REPORT 



DATE: April 9th, 1979 


TO: 


Vancouver City Council 


SUBJECT: 


License Fees for Concessions and Exhibitors 
During the Annual Pacific National Exhibition 


CLASSIFICATION: Consideration 


The Director of Permits and Licenses reports as follows: 

"During the 17 days of our annual fair at the Pacific National Exhibi 
tion, there are approximately 350 retail businesses operating con- 
cession stands or exhibiting their products and taking orders. These 
businesses have never been required to obtain a City of Vancouver 
business license, but the License By-law does not exempt them. 

The matter of licensing these concession stands and exhibitors 
has been under consideration for some time; there appear to be 
four approaches which could be considered, namely: 

1. Each retail business obtain their own license at a fee of 
$37.50. This fee applies throughout the City to any re- 
tail dealer who opens for business after July 31st and who 
does not pay business tax. I understand there may be as 
many as 350 retail businesses at the P.N.E. and the total 
fee would be in the order of $13,125.00. 

2. A flat fee of $5,000.00 payable by the P.N.E. to cover the 
extra costs incurred by the City during the P.N.E. (the 
extra City costs include Health Inspectors and Fire Wardens 
being in attendance prior to and during the P.N.E. fair) . 

3. Classify the P.N.E. operation as a "Public Market" under the 
License By-law, with the P.N.E. paying a fee of $100.00 per 
day. The annual fee would be approximately $1700.00. 

4. Amend the License By-law to exempt the concession stands and 
exhibitors from having to obtain a license. The Manager of 
the Pacific National Exhibition favours this alternative and 
points out that all operators are required to pay a rental 
to the P.N.E. based on the size of the stand or display area 
plus a percentage of gross sales. He feels this is a form of 
licensing and any additional fees would either reduce the 
P.N.E. revenue or place an additional financial burden on 
some of the small operators. 

The matter of amending the License By-law to set a license fee 
for the retail concession stands and exhibitors during the P.N.E. 
or providing for their exemption is submitted to Council for 
consideration. " 


The City Manager submits the foregoing report of the Director of 
Permits and Licenses for Council's CONSIDERATION. 


FOR cci::::!L ac.iCJJ ?a3jis) 
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D^l-3(ii) 


Date April 11, 1979 


TO: 


Vancouver City Council 


SUBJECT: 


Application of Business Tax to Business Activities 
on the PNE Grounds 


CLASSIFICATION 


Recommendation 


The Director of Finance reports as follows: 


II 


On February 7, 1978, City Council passed the following motion: 


'THAT it be City policy that business tax be imposed on currently 
exempt business premises on the PNE grounds at such time as the 
present leases expire or are renegotiated in other terms by mutual 
agreement of the parties, and the Director of Finance report to 
Council on this policy.' 


The property previously leased by the PNE to Burrard Amusements Limited has now 
been leased, under a newly-written lease, to Conklin Shows Limited as a new 
operator. All parties to the new lease were aware of the possibility of the City 
imposing business tax on these premises at such time as a new lease might be in 
place. 

The other enterprises that were under consideration, such as the Jockey Club 
operations, are not affected by this report, as to the best of our knowledge 
their leases have not changed. 

The PNE was made aware that your staff would be recommending to Council that 
the Business Tax By-law be amended to allow the amusement park operations on 
the PNE grounds to be assessed for business tax purposes. They, therefore, re- 
tained Davis and Company to prepare arguments against such a change in the by-law 
and these arguments have been submitted to Council in the form of a letter from 
Davis and Company (See Appendix A) . 

I do not accept the PNE's arguments as valid and would comment on them as follows. 
Section 1 of the PNE (Davis and Company) letter 

In this section the PNE makes it apparent that if a business tax became payable 
by Conklin for the amusement park operations, the burden would actually be on the 
PNE because of the way the new lease is written, holding Conklin harmless from the 
imposition of a business tax by the City. This was apparently written by the 
parties in the full knowledge that business tax was a strong possibility. 

Section 2 of the PNE submission 

In this section the PNE states that the Conklin operations in various Canadian 
cities, including Toronto, Calgary and Edmonton, do not pay any business tax. I 
am not aware of the situation in Alberta, even though I believe it is the same as 
Ontario, but in Ontario there is no business tax and instead there is a differential 
mill rate, wherein commercial and industrial premises pay general purposes tax at 
a somewhat higher mill rate than do residential properties. This has the similar 
effect of the business tax in Vancouver. In point of fact, if the City had the 
power for differential mill rates, I wo'jld very quickly recommend that this method 
be used rather than our business tax method. 

Section 3 of the PNE submission 

In this section an effort is made to relate the land-use control question and the 
business tax question with respect to the amusement park. I believe that the two 
areas of concern are really quite unrelated and that each should be considered on 
its own merits. 


Section 5 of the PNE submission 

In this section the PNE raises the point that the grounds were originally made 
available to the City for public purposes and that it is only in recent times 
that the facilities have been considered in any sense to be a source of revenue 
to the City. It is true that the grounds were originally made available to the 
City for public purposes but it is also true that for a great many years many 
purely commercial operations have existed on those grounds. 


Concl us ion 

In summary, the situation is as follows: 

After the arbitration had been concluded the PNE came before Council and 
argued that Burrard Amusements ought not to be subject to business tax. 
Council agreed but made it clear that a new lessee would be subject to 
business tax. In full knowledge of the foregoing, the PNE paid several 
million dollars to buy out Burrard Amusements' interest and replace them 
with Conklin. I believe it can be fairly assumed that the PNE must have 
concluded that the total revenue or benefit to the PNE from the new lessee 
including the payment of business tax would be enhanced by the agreement 
with Conklin or it would be an imprudent business arrangement. Accordingly, 
any discussion of what the arbitrator decided and what was the situation 
on the evidence before him at that time is totally irrelevant. 

In view of this I must recommend that: 

THE Director of Legal Services bring forward the necessary Business Tax 
By-Law amendment to allow the amusement park operations on the PNE Grounds 
to be assessed for business tax purposes." 

The City Manager RECOMMENDS approval of the recommendation of the Director of 
Finance. 
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MANAGER'S REPORT 


DATE 


May 25. 1979 


TO: 


VANCOUVER CITY COUNCIL 


SUBJECT : 


SUMMARY REPORT - GRANVILLE STREET IMPROVEMENTS - 
NELSON STREET SOUTH TO GRANVILLE STREET BRIDGE 


CLASSIFICATION: 


RECOMMENDATION 


The City Manager reports as follows: 

The attached report from your officials presents proposals for improvements to 
Granville Street from Nelson Street south to the Bridge, based on a report from 
Alan Clapp and Associates and discussions with the Granville Street Merchants. 
The report considers four general areas: A - Beautification, B - Building 
Improvements, C - Development and Restoration of Vacant Land, Empty Buildings 
and Old Hotels and D- Character and Quality of Business and Street Social 
Scene. 

The recommendations as listed below are reasonably self-explanatory. 


RECOMMENDATIONS 

It is recommended that: 

1. City Council approve an amount of $15,000 which represents 50% of 
the cost of creating a small urban park on Bank of Montreal land 
located on the southwest corner of Granville and Davie. The recommended 
source of funds is the 1979 Supplementary Capital Budget. 

2. Detailed street improvement plans be prepared for Granville Street 
from Nelson Street south to Granville Bridge on the basis of a 
$450,000 budget as per the proposed timetable; and that once these 
details have been finalized, the City initiate a local improvement 
on the basis of a 2/3 property owners, 1/3 City share, with the 
recommendation that the 1980 Council consider the 1980 Supplementary 
Capital Budget as the source of funds for the City's share. 

3. a. Council approve the Granville Bridge and Granville Street median 

improvements in principle(estimated at $200,000)with the recommendation 
that the 1980 Council consider the 1980 Supplementary Capital Budget 
as the source of funds for the City's share. 

b. If 3. a. is approved, that up to $10,000 be approved from 1979 Supplementary 
Capital Budget ($3,000 for a feasibility analysis and up to $7,000 for 
a detailed design if necessary) to permit the City Engineer to carry 
out the detailed structural analysis for report back to Council 
regarding proposed bridge improvements. 

4. The Mayor approach the Provincial and Federal Goveftlments for a 
special grant in 1980 to assist in upgrading this key entranceway 
to Downtown Vancouver. 

5. The Director of Social Planning, in consultation with the Super- 
intendent of the Parks Board and the Supervisor of Properties examine 
the cost implications, possible funding sources and feasibility of 
developing the proposed Flagpole Park site for park purposes. 

6. The Director of Permits and Licenses assign staff to co-ordinate 
development and building permit applications from Granville Street 
building owners . 

7. The Director of Civic Buildings report to Council within six months 
on the future of the Continental Hotel, including its physical 
condition, landscaping and the Granville Street Consultant's proposals. 
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8. The Director of Legal Services prepare a Standards of Maintenance 
By-law for commercial premises; and that such a by-law be developed 
in conjunction with the Directors of Permits and Licenses and 
Planning for consideration by Council. 

9. That the Director of Planning in consultation with the Director 
of Legal Services be instructed to make application to amend the 
Zoning and Development By-laws to provide that in all districts 
where retailing is now allowed either as an 'outright use' or 
allowed as a special use - subject to prior approval of the 
Director of Planning or the Development Permit Board as the case may 
be, that ...'a retail store, selling or providing sex oriented products 
as a principal or primary use' - require the special approval of the 
Director of Planning or the Development Permit Board, as the case may 
be. 

And, that the application by the Director of Planning for the above 
proposed amendments to the Zoning and Development By-law be referred 
to a Public Hearing. 

10. The Director of Permits and Licenses in consultation with the 

Director of Legal Services and other appropriate civic officials, 
submit amendments to the City License By-laws to provide that 
for any retail store, selling or providing sex-oriented products 
as one of the, or as the principal use: 

(a) the annual license fee be $3,000 

(b) the hours of business be restricted to Monday, Tuesday, 
Wednesday and Saturday 9 a.m. to 6 p.m. 

Thursday and Friday 9 a.m. to 9 p.m. 

(c) the age of any clientele be restricted to over 18 years. 

Further, that amendments be submitted for the License By-law to 
provide for the regulation, display of goods and appearance of the 
foregoing use classifications. 

The City Manager RECOMMENDS approval of the above recommendations. 


m COUNCIL AC7!Ch3 SEE PAGE(S) iiiS. 
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CITY MANAGER'S REPORT 


June 8th, 1979 


TO: 


Vancouver City Council 


SUBJECT: 


Vancouver City Planning Commission 
- Goals Program - Request for Funds 


CLASSIFICATION: Consideration 

The City Manager reports as follows; 

This report accompanies the Planning Commission's request for 
additional funds for the Goals Program. 'From a staff perspective, 
the Program offers the potential for a better understanding of 
citizen views of the City. The statistical surveys to be carried 
out as part of this program include many questions of specific 
interest to City Departments: 

I have concluded that : 

(a) the Program is necessary to meet the Vancouver City 
Planning Commission's objectives as set out by Council 

(b) there has already been a significant community input to 
the program 

(c) there will be some direct benefit to City departments. 

Approval of the request of the Vancouver City Planning Commission 
requires additional funding of $21,340 from Contingency Reserve. 

The City Manager submits the request for Council's C01JSIDEPJ!lTI0N . 
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MANAGER'S REPORT, JUNE 8, 1979 (WORKS: Al - 1) 

WORKS & UTILITY MATTERS K^fj^ 


INFORMATION 

1 . Tender Awards 

The Purchasing Agent reports as follows: 

"In accordance with Council policy, contracts for the following supplies 
were awarded by the City Manager/ authorized City Officials: 

Police Patrol Boat 

Portable Radio Batteries 

Traffic Signal Controllers 

Supply of Traffic Signal Equipment 

Automobiles 

1/2 Track Tractor Loader & Tracks 
Extra Light Colored Wiping Rags 
Portland Cement 


Copies of the details of these Tender Awards are attached." 

The City Manager submits the foregoing report for Council's INFORMATION. 


RECOMMENDATION 

2 . Sign Kiosk on Granville Mall 
The City Engineer reports as follows: 

"An application has been received for an encroachment of a sign kiosk on Granville 
Mall adjacent to the Rogers Building at 470 Granville Street. The kiosk is intended 
to provide advertising space for the six retail merchants within the Rogers Building 
complex and also includes advertising space for community use. 

Under the provisions of Schedule D of the Sign By-law, kiosk signs on Granville Mall 
may be permitted. This type of structure comprises an Encroachment on the street 
and the owner must therefore enter into an Encroachment Agreement protecting the 
City against possible liability and claims. 

The structure is a pleasing design and the applicant explains that a critical element 
in the success of the proposal would involve the removal of existing miscellaneous 
signage and advertising. On this basis we would agree that the proposal has merit and 
would recommend its approval. Council should note that advertising on city streets by 
way of sandwich boards and similar signs do create a nuisance, however, this structure 
meets the requirements of the Sign By-law and the Encroachment By-law. There is ample 
room on Granville Mall at this location for both this structure and pedestrian traffic. 
In most cases in the City this would not be true. 

The annual rental for this Encroachment as recommended by the Supervisor of Properties 
is $225, subject to review every 2*2 years. 

I reconnnend that the proposed structure be approved subject to the following conditions 

1. A detailed plan satisfactory to the City Engineer be provided by the applicant. 

2. An Encroachment agreement be entered into by the owner of the Rogers Bldg. 
satisfactory to the City Engineer and the Director of Legal Services. 

3. An annual charge of $225 be established for the Encroachment as recommended by 
the Supervisor of Properties, subject to review every 2*5 years." 


The City Manager RECOMMENDS that the above recommendations of the City Engineer 
be approved. 
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BOARD OF ADMINISTRATION . . . (WORKS) 1 


January 22nd, 1971 


WORKS & UTILITY MATTERS 


CITY ENGINEER'S REPORT 


1. Yards Basic Capital Further Projects 

"In the Yards Basic Capital Appropriations, funds were allocated 
by Council (Ref . 15-03) to cover a number of further projects for which 
detailed studies, designs and estimates were not available at the time. 
Funds are now required to be appropriated so that one of these projects 
can be proceeded with. This work Is: 

Renovations related to integrating Park Board Equipment 
Servicing with Engineering Department service facilities 
at Manitoba Yard. 

Estimated Cost $ 9,900 

I RECOMMEND that an appropriation be allocated for this project, 
funds to be provided from Yards Fund Unallocated Account No. 152/7901." 

Your Board RECOMMENDS the above-noted report of the City Engineer 
be adopted. 


RECOMMENDATIONS : 

2. C. N.R. Agreement and Approval of Plan 

for Sewerage and Drainage of False Creek Flats 

The City Engineer and Corporation Counsel report as follows: 

"The purpose of this report is to obtain approval of a 
General Plan for sewering and draining 'The Bed of False 
Creek' as defined in the 1913 Agreement between the City 
and the predecessors of the Canadian National Railways. 
'The Bed of False Creek' is described in Section 4 of 
the 1913 Agreement and is shown on the General Plan which 
will be displayed. As will be seen in Section 33 
quoted below the Railway Company is obligated to pay 
the costs of extending sewers and drains in 'The Bed 
of False Creek' . 

The Corporation Counsel requires a General Plan approved 
by the City so that he may continue his negotiations 
with the Railway with respect to the 1913 Agreement, as 

instructed by Council. 

The filling of False Creek east of Main Street over the 
years has produced a large area of flat land which has 
been developed for commercial, industrial and railway use. 
In order to meet the problems of sewage pollution from 
the developments and the serious flooding which occurs 
from time to time in the False Creek Flats area, an 
adequate system of sanitary sewers and storm drains is 
required. 
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3. Tender - 

Side-Loading Refuse Collection Packer Bodies 

The City Engineer and Purchasing Agent report as follows: 

"Tenders for the above were opened on May 14, 1979, and referred to the City 
Engineer and Purchasing Agent for report. 

Funds for this purchase are provided in the Truck Replacement Account. 
Only one bid was received and it meets all specifications. 

The City Engineer and Purchasing Agent recommend acceptance of the only bid from 
F. & F. Equipment Ltd. for the supply and installation of four side-loading refuse 
packer bodies, Shu-Pak Model 109-33, at a total cost of $146,648 ($31,155 plus 
$5,507 installation each) plus applicable 4% Provincial Sales Tax." 

The City Manager RECOMMENDS that the above recommendation of the City Engineer and 
Purchasing Agent be approved. 

4 . Cordova Street Extension from Granville Street to Howe Street 

The City Engineer reports as follows: 

"At its meeting of May 16, 1978, Council authorized design work on the 
Cordova Street extension from Granville Street to Howe Street. The 
cost of building the structure is estimated to be $2 500 000. By their 
agreement with the City, Marathon, CP. Rail and Project 200 Investments 
are to pay 46% of the cost. Funds for the City's portion are provided 
in the current Five-Year Capital Works Plan. 

In February, 1979, the Federal-Provincial Urban Transportation Assistance 
Program (UTAP) came into force and may provide an additional source of 
money for this work. However, the City must apply for a contribution. 
If a contribution is granted, it would be subject to an agreement 
between the City and the Government of Canada. 

I recommend that the City Engineer be authorized to apply for UTAP 
funding towards the cost of building Cordova Street Extension." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
City Engineer be approved. 

5 . Purchase of Patterns for Gray Iron Casting 

The City Engineer reports as follows: 

"To obtain better quality control and lower prices through increased 
competition, the purchase of master wood patterns, plastic moulds and 
plastic patterns for ten Waterworks gray iron castings is required. 
The estimated cost is $16 000. 

Previously, on numerous occasions, castings such as valve box lids and 
manhole covers have not been interchangeable, have rocked in their 
frames or have had other dimensional problems sufficient to require 
replacement or rejection of the casting. Only through the City's 
ownership and control of the patterns for the castings can uniformity 
and quality be maintained. 

The cost of castings has increased by an average of 42 percent between 
the 1976 and 1978 contracts. The $16 000 pattern cost represents less 
than 13% of the value of the Waterworks gray iron casting purchased under 
the 1978 contract. By providing patterns for the 1979 contract we 
anticipate a significant reduction in the cost of gray iron casting, 
that will write-off the initial cost of the patterns within a few years. 
By providing patterns, foundries other than the three presently bidding 
will be able to offer bids, thereby increasing competition and decreasing 
prices. 

I recommend that the above purchase of patterns be approved and that the 
necessary funds of $16 000 be appropriated from Waterworks Capital Account 
No. 128/7901, Short Notice Projects - Unappropriated." 

The City Manager RECOMMENDS that the foregoing recommendation of the City 
Engineer be approved . 
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6 . Proposed Drainage Improvements in the Blenheim Flats Area 
The City Engineer reports as follows: 

"A proposal has been received from the Southdale Ratepayers' Association 
respecting improvements to the drainage facilities in this area. 

These lands, located south of Marine Drive bordering on the Fraser River, are 
extremely flat. Drainage is a problem and is alleviated by a series of drainage 
ditches throughout the area. These ditches have two functions: to store the water 
and to convey it to the Fraser River. There it is discharged through floodgates 
which open at times of low tide emptying the water from the drainage ditches and 
automatically close again at high tide. During a combination of a severe rainstorm 
and a high tide these lands may become flooded. 

This area is not served by a sanitary sewer or storm drains. The area is zoned as 
a limited agricultural district and many expensive homes are located throughout. 
The Ratepayers' Association wishes to leave this situation as it is but would like 
to make minor improvements in the drainage facilities. The land cannot be sub-divided 
or further developed until proper sewerage and drainage facilities are provided. 

In 1973 a study was made to provide proper pumping facilities capable of handling a 
five year storm. Seven pumps would be required at a Capital cost of approximately 
$130,000 at that time. Annual maintenance costs were estimated at $53,000. The 
Association has made it quite clear that they do not wish improvements made to that 
extent. The City on the other hand would be reluctant to be a party to a drainage 
system of limited capacity — like the one proposed which still allows frequent, 
although greatly reduced, short term flooding. Therefore, the Engineering 
Department would take a neutral stand in the present proposal but would suggest 
that the City contribute towards the Capital cost in proportion to the extent of 
City-owned lands tributary to the drainage area. The Capital cost of the proposed 
installation is relatively low (approximately $25,000) and the Ratepayers' Assoc. 
will bear this Capital cost subject to the City's contribution. The Ratepayers' 
Association is unable to pass on the maintenance costs to their members and the 
City cannot have a binding agreement with an association which may not be in 
existence some time in the future. Therefore, as a condition of the Ratepayers' 
group paying for and installing the system at no expense to the City except in 
proportion to the City lands owned, the Association proposed that the City accept 
the annual maintenance costs estimated to be approximately $3,000. In addition, 
the City would provide a space for the pump installations and upon completion 
the ownership of the pumps and related facilities would be turned over to the 
City. The City would also arrange for the necessary approvals and permits required 
for the outfalls from the various senior governments. The City would agree to 
maintain the pumps in an operating condition and pay for the necessary power for 
the limited time of 10 years. After this time we would review whether or not the 
maintenance costs are reasonable or if a new and larger pump is required at that 
time, in which case the Association would be asked to finance a new installation. 

The City does not wish to be in the position of supporting a sub-standard improvement. 
However, this proposal could be fitted into an overall scheme and thus could be 
considered as Phase I of a proper drainage scheme which may be constructed on a Local 
Improvement basis at some time in the future. The Association's proposal which they 
have made to their membership and to which they have agreement is as follows: 

a) The Association would finance and contract for the construction of a ptunp 
station at the foot of Blenheim St. at an estimated cost of approx. $25,000. 
Of this amount, the City would be treated as a property owner and would 
share in this cost to the extent of its ownership of lands, therefore, 

the City would pay 15% of the Capital cost and would be billed for this 
amount on completion of the works. 

b) The City would provide a location for the pump and related facilities. 
These works would be turned over to the City upon completion. 

c) The City would agree to maintain the pumps in an operating condition 
and pay for the necessary power. This maintenance proviso would be 
for a period of 10 years and would be reviewed at the end of that time. 

d) The Association will have plans prepared by a Professional Engineer 
showing details of the proposed facilities to the satisfaction of 
the City Engineer. 

e) The City would arrange for the necessary approvals and permits for 
the outfalls. 


/4 
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Clause No. 6 cont'd ; 
I recommend that : 

1. The Southdale Ratepayers' Association be allowed to construct and pay for a 
drainage facility which is understood to be Phase I of a future piomping system. 

2. The City accept the costs of the installation in the proportion to which it owns 
the land draining to the area. This proportion has been agreed as 15% or 
approximately $4,000. 

3. The City accept the annual maintenance costs of the pump facilities estimated 
to be $3,000. This agreement would be for a period of ten years after which 
time the City has the option of removing the Works, or continuing to pay the 
maintenance costs until it becomes uneconomic to do so, or to ask the Association 
to finance a new and larger pump as a further phase of the drainage system. 

4. The City will provide the location for the pumps and related facilities upon 

its lands and the ownership of the works would become the City's upon completion. 

5. Details of the proposed facilities are to be prepared by a Professional Engineer 
at the Association's expense and are to be to the satisfaction of the City 


6. The City will arrange for the necessary senior government and other authorities' 
approvals for the outfalls. 

7. The Cily's proportion of the Capital works is to be provided from Sewers 
Capita] Account #011/5812 "Refurbish Pump Stations"." 


The City Manager RECOMMENDS that the above recommendations of the City Engineer 
be approved. 


Engineer. 
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BUILDING AND PLANNING MATTERS 

RECOMMENDATION 

1 . Downtown-Eastside N.I. P. - Six-Month Progress Report 
The Director of Planning reports as follows: 

"On November 28, 1978, Council approved a revised Downtown-Eastside N.I.P, 
Implementation Stage Administration Budget which extended the program to 
December 31, 1979, and instructed the Director of Planning to provide a 
progress report in six months. 

I. BACKGROUND 

On September 28, 1976, Council approved the Downtown-Eastside N.I.P, Concept 
Plan and Land Use Policy Plan. The 3-year Implementation Stage will 
terminate in September, 1979. 

The N.I.P. Concept Plan, which was amended on December 7, 1976, allocated 

funds for capital improvements as follows: 


(a) Community Health Facilities $200,000 

(b) Social-Recreational Community Facilities 130,000 

(c) Japanese Community Facilities 150,000 

(d) Public Open Space 95,000 

(e) Projects Encouraging Employment 5,000 

(f) Contingency 9,300 

$589,300 

Previously allocated (Planning, tree planting, etc.) 95,700 

Implementation Administration (total City funds) 70,000 
"Freed-up funds" (resulting from change in cost-sharing 

for non-city-owned Japanese community facilities) 48,210 

TOTAL $803,210 


The Land Use Policy Plan contained 14 policies designed to further the goal that 
'the present mixed use character of the neighbourhood be retained and that 
improvements be geared to enhance the environment from a people-oriented 
perspective and that the residential component be maintained and encouraged. " 

II. PROJECT STATUS 

(a) Community Health Facilities 

The Powntown-Eastside/Strathcona Health Facilities Advisory Committee, which 
includes representatives of the Downtown-Eastside and Strathcona communities, 
the City's Health, Social Planning and City Planning Departments, and local 
agencies, recognized that it lacked sufficient data on the health 
characteristics of the area to draw any conclusions about needed health 
services or facilities. The Advisory Committee enlisted the aid of a health 
planning consultant to prepare a report on the health characteristics of 
the area. Dr. Rita Bakan, the consultant, prepared the Report on Health 
Status of Census Tracts 57, 58, and 59 . The report made two major 
recommendations : 

(1) The current delivery of health services by private practitioners and 
clinics should be augmented by outreach, home, and mobile unit services 
for more effective identification and treatment of at-risk individuals, 
in order to reduce the numbers of early deaths in the area, from 
respiratory and other diseases. 

(2) A study should be undertaken to determine the extent to which women in 
the area use existing health services and the factors that contribute 
to women's greater vulnerability to the fatal effects of cirrhosis of 
the liver. Health services that specifically focus on the health 
problems of women should be designed for the area. 

Recently, the administrative status of the existing Clinic at 373 East 
Cordova Street was altered. Since its inception, most of the funding 
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for the operation of the Downtown Community Health Society Clinic has 
been provided by the Province of British Columbia, through the Ministry 
of Health. On January 5, 1979 the Ministry withdrew funding from the 
Clinic's homemaker services, citing a number of problems within the 
Society. Subsequently, the Minister of Health, noting continuing problems, 
requested the City of Vancouver to assume the responsibility for the 
operation of the Clinic on a temporary basis. On March 13, 1979, Council 
approved the recommendation of the Acting Medical Health Officer to accept 
responsibility for the operation of clinical services formerly provided 
by the Downtown Community Health Society. 

The Minister of Health, in asking the City to assume this responsibility, 
has said that after a period of development of services which will deal 
effectively with the very large health problems known to exist in this 
area, and stabilization of those services, it is his preference to have a 
new society with local agency and citizen representation assume responsibility 
for this clinical operation. 

The findings of the Health Status Report, and the recent administrative 
changes at the Downtown Community Health Clinic call for a re-evaluation 
of the planning strategy to secure improved health facilities for the 
Downtown-Eastside and Strathcona area. 

In view of the declining population trend and the demonstrated need to target 
the delivery of health services to the high-risk population through an 
expanded outreach service, the large capital expenditure required to 
construct a new clinic in the Downtown-Eastside is not justified. The 
consensus of opinion among health professionals is that a new facility is 
not required to meet the health care needs of the area population, but that 
this goal can be better achieved by improving health programs and developing 
outreach services. Nevertheless, the Downtown Community Health Clinic, 
the centre of the health service system in the Downtown-Eastside, continues 
to experience difficulties with respect to space and tenure while serving 
an increasingly expanding clientele. 

On May 9, 1979, members of the City Planning, Health, Social Planning and 
Civic Buildings Departments, and Dr. John Smith, Director of the Bureau 
of Special Health Services, B. C. Ministry of Health, met to discuss the 
advisability of a joint effort by the City and the Province to acquire a 
more permanent facility for the health clinic at this time. The conclusion 
of that meeting was that immediate steps were required to secure more 
adequate and secure space for the clinic ojjerations, including the much- 
needed outreach services. It was determined that the acquisition and 
renovation of an existing building(s) was the more cost-effective route, 
and from a timing point of view, could meet the project commitment deadline 
of September for use of N.I, P. funds. 

Officials from the various civic departments have, therefore, begun 
documenting the space requirements for the health services intended for 
the new clinic; they are surveying buildings in the area which could be 
available for purchase and renovation, and are determining the costs of such 
action. A staff report on this matter will be prepared for Council 
consideration, and will include recommendations on the disposition of the 
lands at 412 - 420 East Cordova Street which were purchased with N.I. P. 
funds as a possible clinic site. 

(b) Social-Recreational Community Facilities 

Several possible projects have been considered for funding within this 
category. On November 28, 1978, Council approved an appropriation of $1,000 
for the repair and renovation of the swimming/wading pool of the Franciscan 
Sisters of the Atonement Daycare at 385 East Cordova Street . The most recent 
proposal has been from the St. James Social Service Society for a 
cafeteria and dining room for residents of the Victory Hotel at 391 
Powell Street. However, because the balance of $129,000 allocated 
under this general category may be required to be re-allocated for 
the higher priority improved health services facilities, analysis of 
this proposal has been held in abeyance for approximately one month 
until conclusions are drawn regarding the health services issue. 
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(c) Japanese Community Facilities 

On March 7, 1978, Council approved the appropriation of $50,000 N.I. P. funds 
for the renovation of the Japanese Language School at 475 Alexander Street.. 
In addition to the N.I. P. funds, the School raised approximately $16,000 
for further renovation work. This project is near completion. 
On November 28, 1978, Council approved the appropriation of $100,000 N.I. P. 
funds for the construction of the gymnasium portion of the new Buddhist 
Church complex at 220 Jackson Street . In addition to the N.I. P. funds, the 
Buddhist Church raised approximately $700,000 for the total project. 
Construction is well underway, with completion scheduled for this summer. 

(d) Public Open Space 

Oppenheimer Park was substantially upgraded in 1977; the total cost of the 
project was $125 ,580, funded by the N.I. P. appropriation of $75,000, and a 
Parks Board contribution of $50,580. Cost estimates are now being carried 
out to utilize the remaining $20,000 in this category for street trees in 
the areas of high pedestrian usage. 

(e) Projects Encouraging Employment 

On December 12, 1978, Council approved the appropriation of two small 
projects in this category. D.E.C.A. Services Society received a grant of 
$2,260 for the purchase of tools and equipment to assist their efforts in 
providing carpentry and construction work for unemployed local residents. 
The Door is Open received a grant of $945.00 to purchase carpentry and 
leatherworking tools to assist their efforts in helping local residents to 
acquire manual skills and the confidence needed for full-time employment. 

( f) 'Freed-up' funds - Powell Street Commercial Beauti fi cation 

More detailed implementation analysis on the Japanese Community Facilities 
projects resulted in an alteration of the cost-sharing arrangements for 
these improvements, which, in turn, resulted in Federal -Provincial funds 
totalling $48,210 being 'freed-up'. In order to take advantage of these 
funds for the Downtown-Eastsi de area, the City would have to provide 
$16,065 matching funds. The source of these matching funds could be from 
Unallocated City N.I. P. Funds. 

Planning and Engineering Department staff have begun preliminary design and 
estimate procedures to determine the feasibility of a minor upgrading and 
beauti fi cation of the commercial core area of Powell Street, known for many 
years as Japantown, and which continues to be the focus for much of the 
local day-to-day shopping for area residents. Meetings will be held with 
local merchants and owners soon, and a report to Council on this matter 
would be presented later in the summer. 

Ill . LAND USE CONCEPT PLAN/CD-I ZONING BY-LAW 

The Oppenheimer Area Planning Committee and City Planning Department staff have 
completed a review of the policies in the Land Use Concept Plan and an analysis 
of the effects of development permit activity under the existing CD-I District 
Schedule. A number of alternative proposals for a revised zoning schedule have 
been examined. It has been determined that further study and analysis is 
required of the areas immediately surrounding the CD-I zoned area, and to 
consider the whole area in a more comprehensive manner. City Planning Department 
staff will be carrying out this analysis during the summer and early Fall, and 
anticipate presenting to Council a draft Development Plan for the area by the 
end of the year. 

IV. MAJOR DEVELOPMENTS 

(a) Remand Centre . Upon the advice of City Council, the Director of Planning 
approved a development permit application by the Province to construct a 
seven-storey Remand Centre with offices, holding cells, and ancillary 
restaurant facilities at 275 East Cordova. 
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(b) Rezoning Application for Hotel/Commercial Complex at Hastings/Gore . On 

September 29, 1978 a rezoning application was filed for a commercial complex 
with retail shops on the first floor, restaurants, hotel -apartments and 
office. On March 26, 1979, the applicants requested a postponement of 
processing this application to allow them to complete a study model of the project. 

V. HOUSING 

(a) Downtown Housing Implementation Committee 

In October, 1978, City Council established a Staff Downtown Housing 
Implementation Committee to, generally, assess the current situation 
regarding residential hotels and rooming houses in the Downtown core 
and propose an implementabl e housing policy and program to ensure improved 
living conditions, to include an upgrading of current levels of by-law 
enforcement and possible capital and rent subsidy programs. Council 
considered the First Quarterly Report of the Committee on April 10, 1979, 
and amongst the many far-reaching recommendations adopted, the Committee 
was instructed to include the following information in their next 
Quarterly Report: 

(1) A progress report on inspections of residential hotels and rooming 
houses ; 

(2) A proposed "Housing Standards for Older Multiple Residential 
Buildings By-law"; 

(3) A progress report on the Canada Works Paint-up, Clean-up programs 
for selected residential hotels and rooming houses should it be 
approved ; 

(4) A discussion of zoning and development proposals pertaining to vacant 
and partially used building in Area 1 of the Core Area; 

(5) An examination of social service needs of permanent residents in 
residential hotels and rooming houses. 

Another recommendation adopted stated that 'Council encourage as a priority 
the construction this year of at least 100 new bachelor dwelling units in 
the Downtown Core area and that more than 100 units per year be 
constructed, if possible.' With respect to this recommendation. City 
Planning Department staff have been working with the Greater Vancouver 
Housing Corporation who have shown considerable interest in developing 
housing at the City-owned 412 - 420 East Cordova Street site. The proposal 
was given unanimous support at a presentation to the G.V.R.D. Housing 
Committee and the G.V.H.C. Board of Director's meeting on April 19, 1979. 
The proposal has been forwarded to the G.V.R.D. Board of Directors for 
consideration at their May 30th meeting. 

(b) Residential Rehabilitation Assistance Program (R.R.A.P.) 

Most of the housing units in the Downtown-Eastside are contained in privately- 
owned hotels and rooming houses. Although many of these buildings require 
extensive rehabilitation, the assistance available under the R.R.A.P. program 
has been limited. 

Over the past year, efforts to improve the assistance available have 
continued. In June 1978, the Federal Government increased the loan funding 
available from $1,000 per rooming house unit to $4,000 per unit. However, 
the grant available of $500 remained unchanged. In March 1979, the Federal 
Bill C-29, which amended the National Housing Act, removed the $500 limit on 
grant assistance. To date, however, a new grant figure has yet to be 
announced. As a result, R.R.A.P. activity in the Downtown-Eastside remains 
minimal . 

One of the recommendations of First Quarterly Report of the Downtown Housing 
Implementation Committee, referred to above, was that 'the City of Vancouver 
approach the Federal Government with a proposal to revise the guidelines 
and increase funding available to the R.R.A.P. program with the objective 
of making the program more attractive.' 
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It is hoped that the continued efforts of this Committee and the City's 
R.R.A.P. Administration staff will result in a more extensive utilization 
of R.R.A.P. funding in the Downtown-Eastside area. 

Following is a summary of R.R.A.P. applications processed in the Downtown- 
Eastside area to date: 


DOWNTOWN-EASTSIDE STATISTICS 


COMMITMENTS 




Appl i cations 

Units 

Grants 

Loans 

Total 

1976 

Homeowner 

2 

2 

$ 3,750 

$ 3,750 

$ 7,000 


Landlord 

3 

48 

178,750 

296,225 

474,975 

1977 

Homeowner 

1 

1 

3,750 

2,250 

6,000 


Landlord 

1 

2 

7,500 

12,500 

20,000 

1978 

Homeowner 

2 

2 

1,975 

10,000 

11,975 


Landlord 

2 

13 

46,250 

68,700 

114,950 

1979 



NIL 










PENDING (currently - 

April 30, 1979) 






Homeowner 

2 

2 



6,200 


Landl ord 

1 

2 



8,800 

TOTALS 

(1976 - 1979) 

- COMMITMENTS 






Homeowner 

5 

5 



24,975 


Landlord 

6 

63 



609,925 


VI. OPPENHEIMER AREA PLANNING COMMITTEE 

i 

! The Oppenheimer Area Planning Committee continues to meet every two weeks 

j and is the focus of citizen involvement for this program. 

, VII. RECOMMENDATION 

The Director of Planning submits the foregoing six-month progress report for 
the information of City Council and recommends: 

' A. THAT City Council submit the Downtown-Eastside N.I. P. Six-Month Progress 

j Report to the Federal and Provincial Governments for information; 

B. THAT City Council endorse the investigative procedures outlined in 
I this report regar^inn health facilities improvement and instruct the City 

Planning, Health, Social I^lanning and Civic Buildings Departments and the 
1 Supervisor of Properties to report back by the end of June with recommendations 

for appropriate City actions, including sources of funding." 

i 

I The City Manager RECOMMENDS that the foregoing recommendation of the Director of 
I Planning be approved. 

i 

2. Exterior Alterations to Hotel Vancouver 


The Director of Permits and Licenses reports as follows: 

"In March 197G, Council designated the Hotel Vancouver as 
as Heritage Building. Under the provisions of the Heritage 
Designation liy-law, no alterations to the exterior of the 
building may be carried out without Council's approval. 
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The proposed upgrading of fire safety requirements under the 
Vancouver Fire By-law and the Provincial Fire Marshal Act 
will involve the exterior walls in that a new double exit 
door will be provided on Hornby Street, the existing single 
exit blocked up and a window will be relocated. On Georgia 
Street, the main entrance steps will be relocated closer to 
the street and an air intake grill will be required near the 
Burrard Street corner. The Vancouver Heritage Advisory 
Committee recommended approval of the exterior alterations 
at its meeting on May 14, 1979. 

No building permit application has been made so far but the 
plans have been reviewed and, subject to minor changes required 
to the interior renovations, a permit could be issued on 
receipt of these revisions, subject to Council approval. 


REC0MI4ENDATI0N 

The Director of Permits and Licenses recommends: 

THAT Council approve the exterior alterations to the Hotel 
Vancouver as described in this report, so that a Building 
Permit may be issued on receipt of a suitable application." 

The Cit-^ Manager RECOMMENDS that the foregoing recommendation of 
the Director of Permits and Licenses be approved. 


3. Riley Park and Grandview-Woodland N.I. P. - 
Bus Shelters 


The Director of Planning and the City Engineer report as follows: 

"On July 26, 1977 City Council approved the Riley Park N.I. P. Concept Plan 
which included an allocation of $210,000.00 for improvements to local streets 
and circulation. The Plan also recommended the placement of commercial bus 
shelters in the neighbourhood wherever possible. The purpose of this report 
is to recommend the appropriation of a portion of these funds to accommodate 
the installation of two commercial bus shelters and the relocation of two 
existing City bus shelters. 

Over the past two years the City Engineering and Planning Departments have 
defined a number of possible sites for commercial bus shelters in the Riley 
Park Neighbourhood. One of these commercial shelters has now been installed 
on Main Street at 25th Avenue (east side) and an additional shelter is 
planned to be located on Main Street at 18th Avenue (west side). Two addi- 
tional commercial shelters have also been proposed on Main Street at 33rd 
Avenue (both sides) replacing two existing City shelters, one of which pres- 
ently is in poor condition. These locations have been confirmed with the 
commercial bus shelter company and as per their agreement with the City, 
the commercial bus shelter company will be responsible for the original 
installation costs of the new shelters as well as all maintenance and other 
ongoing costs. 

However, at this time it is proposed that the two existing City bus shelters 
at Main/33rd Avenue be relocated to allow for the installation of the new 
commercial shelters. The proposed relocation and rehabilitation costs for 
the two City shelters are as follows: 

(a) One is proposed to be relocated on Main Street at 23rd Avenue (east 
side). Relocation and rehabilitation costs are estimated to be $1,600. 

(b) One is proposed to be relocated to a pre-determined site in the Grandview- 
Woodland Neighbourhood on the following basis: 

i) Riley Park N.I. P. will fund the removal and related site costs in 
the community, estimated to be $400.00; 
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ii) Grandview-Woodland N.I. P. will fund the relocation and rehabilitation 
costs in that community estimated to be $1000.00. 

The total costs for Riley Park N.I. P. therefore is to be $2,000.00. This pro- 
ject requires the alternative N.I. P. cost sharing formula for utilities 
whereby the City share is 62.5%. 

The Concept Plan of July 12, 1977 for the Grandview-Woodland Neighbourhood 
Improvement Program included an allocation of $35,000.00 for the installation 
of City bus shelters in locations where, under the system of normal City 
priori ties, they would not be provided. 

While many locations given a high priority by the community have received com- 
mercial bus shelters some desirable locations remain at the mercy of the 
Vancouver weather. The Grandview-Woodland N.I. P. Committee therefore recommends 
the expenditure outlined above in order to take advantage of the availability 
of this used City shelter. The Committee would support further relocation 
projects funded in a similar manner if these can be arranged. 

The Director of Planning and City Engineer therefore recommend: 

(A) THAT Council approve an expenditure not to exceed $2,000.00 to be 
appropriated from the Riley Park N.I. P. Services/Utilities Budget 
Account #898/9414 to relocate and rehabilitate City bus shelters in 
the Riley Park N.I. P. area with costs to be shared as follows: 

C.M.H.C. (25% of total) $ 500.00 

Province of B.C. (12.5% of total) $ 250.00 
City of Vancouver (62.5% of total ) $1,250.00 

(B) THAT Council approve an expenditure not to exceed $1,000.00 to be 
appropriated from the Grandview-Woodland N.I. P. Service/Utilities 
Account #898/9407 to relocate and rehabilitate a City bus shelter 
in the Grandview-Woodland N.I. P. area with costs to be shared as 
follows: 

C.M.H.C. (25% of total) $250.00 

Province of B.C. (U.5% of total) $125.00 
City of Vancouver (62.5% of total) $625.00" 

The City Manager RECOMMENDS that the above recommendations of the Director of 
Planning and the City Engineer be approved. 


INFORMATION 

4 . 2655 East Pender Street - By-law Infraction 

Mrs. Enza Borrino has requested to appear before Council as a 
delegation with respect to a violation of the Zoning and 
Development By-law. 

The Director of Permits and Licenses reports as follows: 
"The above property is situated in an RS-1 - One Family Dwelling 
District where the maximum floor space ratio permitted is 0.60. 

The By-law states in part that all floors having a ceiling height 
of 4', including earth floors, both above and below ground level 
is to be included in calculating floor space ratio. Floor space 
ratio is the figure obtained when the area of the floors of the 
buildings on a site is divided by the area of the site. 

Our records show that Development Permit No. 81664 was issued to 
erect a two storey one family dwelling with a crawl space. The 
original plan indicated that the floor space ratio being provided 
was 0.52. This did not include the crawl space as only a 2' 6" 
to 3' ceiling height was shown on the plan. 


Board of Administration, January 22, 1971 (WORKS - 2) 

Clause 2 Continued 

The 1913 Agreement between the City and the predecessors 
of the C.N. R. states in paragraphs 33 and 34: 

'33. The Railway Company consents to the City extending 
any of its sewers, drains and culverts from time 
to time through the Railway Property at such places 
as shall be convenient to the City, and in conformity 
with any general plan or system of drainage or sewer- 
age that may from time to time be designed by or on 
behalf of the City. And the Railway Company grants 
to the City the right at any time and from time to 
time to enter upon the Railway Property, and to 
repair renew or re-build any such sewers, drains 
or culverts, and the Railway Company agrees to 
grant, and does grant, to the City such easements 
as shall be necessary upon the Railway Property 
for the purpose of this Article mentioned, and 
the Railway Company agrees to pay the cost from 
time to time of such extensions in so far as such 
extensions may be in 'the Bed of False Creek'. 

34. The Railway Company agrees that in the event of 

the city diverting or otherwise taking care of any 
natural water course, now running into False Creek 
or preventing any flow from such water course from 
running therein, to pay to the City the amount it 
would have cost the Railway Company to itself take 
care of such water course, or flow therefrom, the 
amount in case of dispute to be settled by arbitra- 
tion. ' 

To meet one of the requirements of the 1913 Agreement a 
General Plan of sewerage and drainage (shown on plan 
QA 19B displayed), together with the estimated costs, 

has been prepared. This plan has been reviewed by 
officials of the Greater Vancouver Sewerage & Drainage 
District and they have acknowledged that the plan fits 
in with the overall sewerage and drainage system of the 
Sewerage District. The preliminary design and cost 
estimates for the China Creek overflow conduit extension 
from 7th Avenue and Keith Drive to False Creek were 
prepared by the Sewerage District acting as consultants 
to the City at Council's request. The preliminary design 
and cost estimates for the local service sewers and storm 
drains were prepared by the City Engineer. 

For the information of Council the preliminary estimated 
cost in 1971 dollars of extending sewers and drains within 
'The Bed of False Creek', which is the responsibility of 
the C.N.R. is $1,973,400 for the 'local' sewerage and 
drainage system and $1,339,000 for the China Creek Over- 
flow conduit extension, a total of $3,312,400. 

The preliminary estimated cost of the related sewerage and 
drainage works outs ide 'The Bed of False Creek' for which 
the City is responsible is $598,300 for the 'local' system 
and $2,167,000 for the China Creek Overflow extension (which 
would be financed, constructed and maintained by the Greater 
Vancouver Sewerage and Drainage District), a total of 
$2,765,300. 
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Clause 4 continued 

Our Inspection Services reported that a complete basement had been 
installed and a "STOP WORK" card was posted. A second Building 
Permit was issued to alter the building to provide a cellar of a 
maximum area of 500 sq. ft. with the condition that the balance 
of the cellar was to be filled as per the original Building Permit. 
With the addition of the 500 sq. ft., the floor space ratio came 
up to 0.596. The building was completed and occupied but the 
balance of the cellar was never filled in and now has been converted 
into a complete basement. This makes the floor space ratio of the 
building 0.76, which is 932 sq. ft. over the maximum permissible. 

Normal enforcement action was commenced and the owner has made an 
application to the Board of Variance requesting a relaxation of 
the Zoning and Development By-law. This appeal will be heard 
by the Board of Variance on June 13, 1979". 


The City Manager submits the report of the Director of Permits 
and Licenses for Council's INFORMATION. 


5. 2665 Point Grey Road - D.P.A. No. 84128 

The Director of Planning reports as follows: 

"Development Permit Application No. 84128 has been filed by 
Mr. John Keith-King to convert the existing dwelling in 
this RT-2 District, to provide one (1) additional dwelling 
unit on the first storey. 

This Development Permit Application is being referred to 
Council for information in accordance with Council's 
resolution of May 24, 1977, which states that all 
Development Permit Applications in the designated priority 
areas of the north side of Point Grey Road are to be brought 
to the attention of Council. 

The drawings submitted with the application indicate interior 
alterations to the first storey to provide one (1) dwelling 
unit. The submitted drawings further indicate the provision 
of four off-street parking spaces on the site. 

Development Permit No. 81670, dated September 18, 1978, 
permitted alterations to convert the building into two 
dwelling units (one on the second floor and one on the upper 
floor) . 

The Director of Planning is prepared to approve Development 
Permit Application No. 84128, but before issuing it, is 
referring it to City Council for information, in accordance 
with Council's resolution of May 24, 1977." 

The City Manager submits the foregoing report for the INFORMATION 
of City Council. 

RECOMMENDATION 

6. Strata Title Conversion Application - 
8622 Selkirk Street 


The Director of Planning reports as follows: 

"An application has been received from Mrs. Gail M. Bawden»' tenant- in- 
common of 8622 Selkirk Street (Lots 12 and 13, Block D, D.L. 318, 
Group 1, N.W.D. Plan 1903)^ to convert this existing 15 unit apartment 
building to strata title ownership. 


Manager's Report, June 8, 1979 . . . . . (BUILDING: A-4 - 9) 
Clause 6 continued 


Site Description 

The site is zoned RM-3A Multiple Dwelling District and an apartment building 
is an outright approval use. The building on the site was approved as a 
14 unit apartment building in September, 1956 under Development Permit No. 565. 
In October 1967, Development Permit No. 42788 was issued, permitting an additional 
dwelling unit in the basement for a limited period of 15 years expiring November 
30, 1982. 

The temporary nature of this basement suite was a major problem in the consideration 
of this strata application. Strata titling of any residential or commercial unit 
would provide a permanent, separate title to that unit, however, it was possible 
that the approval granted under Development Rermit #42788 might expire without 
reapproval leaving the strata lot with no residential use. The applicant was 
advised that the Director of Planning could not support strata titling of this 
basement unit and that the applicant should attempt to have the unit made 
permanent or incorporate it into one of the other strata lots. 

As one of the 15 tenants-in-common was occupying the basement unit in question 
on the basis that he would own the unit once it was strata titled, the applicant 
undertook to have the unit permanently approved. Development Permit Application 
No. 84028 was submitted on May 2, 1979 to retain this basement dwelling unit. 
The Development Permit was approved and issued on May 24, 1979, "permitting 
the retention of the existing dwelling unit, located in the easterly portion 
of the basement for the life of this specifically designed apartment building". 

The site has a frontage along Selkirk Avenue of 20.120 m (66 feet) and a depth 
of 50.600 m (166 feet) for a total site area of 1018.070 m2 (10,956 square feet). 
See Appendix 'A' for the site plan. 

Applicant's Submission 

The applicant has submitted the following information: 

1. Plan of the 15 unit apartment building; 

2. Written statements from each tenant-in-common agreeing to the proposed 
conversion; 

3. Eight of the apartment units are occupied by tenants. A written 
statement has been submitted from each tenant stating that they do 
not oppose this conversion; 

4. Building Inspection Report from Barry A. Smith, Architect (See Appendix 'B'). 


Director of Permits and Licenses 

With regard to the condition of the building, the Director of Permits and 
Licenses reports that electrical, plumbing and gas installations are 
satisfactory but some work must be carried out prior to final approval in 
order for the building to comply with the Building By-law. 

See Appendix 'C for the list of work which must be carried out. 
Director of Social Planning 

With regard to the occupancy of the building, the Director of Social 
Planning reports as follows: 

"the Social Planning Department has no objections to the 
Strata Title Conversion application for 8622 Selkirk Street." 
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Clause 6 continued 

RECOMMENDATION : The Director of Planning with the concurrence of the 
Director of Permits and Licenses and the Director of 
Social Planning recommends that: 

This application be approved, thereby permitting the conversion 
of the premises at 8622 Selkirk Street (Lots 12 and 13, Block D, 
D.L. 318, Group 1, N.W.D., Plan 1903) to Strata Title Ownership 
consisting of 15 strata lots, subject to the following condition: 

a) That a Certificate of Approval (Form 10) shall not be 
issued by the Approving Officer until this building 
substantially complies with the applicable City By-laws 
to the satisfaction of the City Building Inspector at 
no cost to the City. " 

The City Manager RECOMMENDS that the foregoing recommendation of the Director 
of Planning be approved. 

7 . Champlain Heights - Enclave 14 - 

Conditions and Standards of Development 

The Project Manager for Champlain Heights Development Group 
reports as follows: 

"Introduction 

Tte purpose of this report is to propose an amendment to Council's resolution 
of June 14th 1976, concerning the Conditions and Standards for development for 
Enclave 14, Chanplain Heights - specifically site coverage. 

Background 

On 12th Decentjer 1978, Council agreed to the sub-division of Enclave 14 and to 
the leasing of approximately two acres of the enclave to the Royal Arch Masons 
for the construction of a 130 bed Personal and Intermediate Care Facility. 

On 4th Janiiary 1979, application for Development Permit approval (DPA No. 83014) 
was filed by Kenneth Lee (Architect) on behalf of the Society of Royal Arch 
Masons of British Colurnbia to construct a 3 storey and basement developnent 
containing 130 bed Personal and Intermediate care facility on Champlain Heights, 
Enclave 14 - southern portion. 

At a Public Hearing held on June 14th 1976, City Council approved the application 
by the Director of Planning to rezone this site fron an RS-1 One Family IX^elling 
District to a CD-I Cotprehensive Development District to permit the construction 
of apartments (senior citizens housing) , personal care, and/or private hospital 
(excluding operating facilities) . A resolution of Council v*ien deeding with the 
rezoning restricted the site coverage to 35%. 

The develcptnent as proposed would have a site coverage of 47% - in all 
other aspects the develcpnent proposed conforms to the required or is less 
than the maximum allowable conditions of development. 

The Director of Planning, after receiving advice fron the Urban Design Panel 
and other authorities has approved this Developnent Permit i^lication si±)ject 
to a number of conditions, including that, prior to the issuance of the Development 
Permit, a report be submitted to Council to amend the maximum site coverage to 
permit 47% in lieu of the previously apprwed 35%. 

The Project Manager recormiends : 


THAT Council amend its previous resolution of June 24th 1976, to 
permit a site coverage of 47% in lieu of 35%." 

Ihe City Manager RECOMMENDS that the recornendation of the Project Manager be 
e^roved. 
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8. 


Champlain Heights Enclave 2 - 
Conditions and Standards of Development 


The Clianplain Heights Project Manager reports as follows: 
" Introduction 

The purpose of this report is to propose an amendment to Council's Resolution 
of June 14th 1976, conoeming tte Conditions and Standards of Development 
for Enclave 2, Chartplain Heights - specifically site coverage. 

Background 

Developnent Permit ^^lication No. 83903 has been filed by Fred Collins, 
Architects, for Solar West Ltd. to construct 94 townhouse dwellings on 
Chanplain Heights, Enclave 2 (Lot 11, Block A, D.L. 335, Plan 16639) . 

At a Public Hearing held on June 14th 1976, City Council approved the 
application by the Director of Planning to rezone this site frcm an RS-1 
One Family Dwelling District to a CD-I Coiprehensive Developnent District 
to permit the construction of townhouses. A resolution of Council vdien 
dealing with the rezcning restricted the site coverage to 33%. 

The develcpnent as proposed would have a site coverage of 40%. The number of 
residential units proposed is 94. Enclave 2 is the Residential Energy 
Conservation Demonstration Project. The additional site coverage is largely 
ej^lained by the objective to take advantage of some passive solar heat 
gains dvnring the day. This has resulted in a double loaded roadway system to 
expose hemes to as much sunlight as possible. In view of the energy conserv- 
ation aspects of this project, the Director of Planning and the Charrplain 
Heights Project Manager support an increase in the maximum site coverage. 

The Director of Planning, after receiving advice fron the Urban Design Panel 
has approved this Develoixnent Permit Application si±»ject to a number of conditions 
including that prior to the issuance of the Development Permit, a report be 
submitted to Council to amend the maximum site coverage to permit 40% in lieu 
of the previously approved 33%. 

The Chaitplain Heights Project Manager reccttmends that Council amend its previous 
resolution of June 24th 1976, to permit a site coverage of 40% in lieu of 33%." 

The City Manager RBGOffiMNDS that the recatmendation of the Chaitplain Heights 
Project Manager be approved. 


FOR COUNCIL ACTIOH SEE PAGE(S) 
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MANAGER'S REPORT, JUNE 8, 1979 

FINANCE MATTERS 

RECOMMENDATION ; 

1. Investment Matters (Various Funds) April 1979 

The Director of Finance reports as follows : 
"(a) Security Transactions during the month of April 1979. 
(b) Summary of Securities held by the General and Capital Accounts. 

(a) SECURITY TRANSACTIONS DURING THE MONTH OF APRIL 1979 

1. GENERAL AND CAPITAL ACCOUNT TRANSACTIONS (PURCHASES) 


Maturity 
Date 


Maturity 
Value 


Cost 


Chartered Bank Deposit Receipts and Government Notes 


Apr. 2 Bank of Montreal 

2 Bank of Montreal 

3 Banque Canadienne 
Nationale 

4 Toronto Dominion Rank 
6 Banque Canadienne 

Nationale 
9 Banque Canadienne 

Nationale 
LO Toronto Dominion Bank 
L2 Bank of Nova Scotia 
L7 Bank of British Columbia 
L8 Vancouver City Savings 

Credit Union 
L8 Toronto Dominion Bank 
L8 Banque Canadienne 

Nationale 
10 Banque Canadienne 

Nationale 
10 Banque Canadienne 

Nationale 
>4 Banque Canadienne 
Nationale 
Canadian Imperial fi,?nk 
of Commerce 
!5 Canadian Imperial Rank 

of Commerce 
JO Vancouver City Savings 

Credit Union 
10 Bank of Montreal 


2. DEBT CHARGES EQUALIZATION FUND (PURCHASES) 
Chartered Bank Deposit Receipts and Government Notes 
2 Bank of Montreal June 5/79 $ 3,568,856.99 $ 3,500,000.00 


Term Annual 
Days Yield ' 


Apr. 3/79 
Apr. 3/79 

$ 997,581.96 
1,000,219.18 

$ 997,267.75 
1,000,000.00 

1 
1 

11.50 
8.00 

Apr. 10/79 
Aug. 15/79 

751,546.23 
1,040,883.84 

750,000.00 
1,000,000.00 

7 

133 

10.75 
11.22 

Apr. 9/79 

500,380.14 

500,000.00 

3 

9.25 

Apr. 16/79 
Aug. 15/79 
Aug. 15/79 
Aug. 15/79 

1,002,061.64 
1,558,767.95 
2,077,191.78 
1,037,282.19 

1,000,000.00 
1,500,000.00 
2,000,000.00 
1,000,000.00 

7 

127 
125 
120 

10.75 
11.26 
11.27 
11.34 

Aug. 15/79 
Sept. 14/7 9 

2,592,510.27 
1,045,924.66 

2,500,000.00 
1,000,000.00 

119 
149 

11.35 
11.25 

Apr. 20/79 

2,001,178.08 

2,000,000.00 

2 

10.75 

Apr. 24/7 9 

2,001,917.81 

2,000,000.00 

4 

8.75 

Apr. 25/79 

700,839.04 

700,000.00 

5 

8.75 

Apr. 25/79 

3,501,102.74 

3,500,000.00 

1 

11.50 

May 1/79 

1,980,823.39 

1,977,248.10 

6 

11.00 

Sept. 14/79 

3,130,717.81 

3,000,000.00 

142 

11.20 

May 8/79 
May 17/79 

1,002,476.71 
2,000,000.00 

1,000,000.00 
1,989,529.08 

8 
17 

11.30 
11.30 


29,923,405.42 

29,414,044.93 




64 11.22 


2 


312 


Dat 


AprJ9 City of Vancouver 6.00% June 15/80 
11 City of Vancouver 8.00% Apr. 2/93 


Apr 
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3. SINKING FUND TRANSACTIONS (PURCHASES) 


Type of Security 
Debentures 


Maturity 
Date 


Maturity 
Value 


1,000.00 
6,000.00 

7.000.00 


Price 


95.15 $ 
82.50 


Cost 


951.50 
^, 950. 00 


Term 
Yrs/Mos, 


1/2 
14/- 


5,901.50 


Chartered Bank Deposit Receipts and Government Notes 
30 Bank of Montreal May 31/79 $ 6,562,382.19 


$ 6,569,382.19 


$ 6,500,000.00 
$ 6,505,901.50 


Days 


31 


(b) SUMMARY OF SECURITIES HELD BY THE GENERAL AND CAPITAL 
ACCOUNTS ONLY - AS AT APRIL 30,1979 


Type of S e curity Par or Maturity Value Cash or Book Value 

Short Term 

Chartered Bank Deposit 

Receipts and Government Notes $ 68 ,025 ,287 . 21^ $ 65 ,1^37 ,550 .28" 


The Director of Finance recommends that the above transactions be approved. 

The City Manager RECOMMENDS that the foregoing recommendation of the Director of 
Finance be approved. 


2 . Community Facilities - Champlain Heights 

The Chanplain Heights Project Manager and the Director of Finance report 
as follows: 

" PURPOSE: 

The purpose of this report is to recantiend funding for the Chanplain Heights 
Comiunity facilities. 

BACKGROUND: 

During preparation of the 1979 Si;53pleiTientary Capital Budget, funding for 
catmunity recreational facilities in Chanplain Heights was listed as a 
potential project. 

This project has been approved in principle by Council and the Vancouver 
Parks Board. 

Follotfing discussions with the Director of Finance, it was concluded that this 
project could be funded out of money generated through the Municipal Incentive 
Grant program. This program provided the City with a grant for new housing 
produced within certain density and price limitations as set out by CMHC and 
the Province. 

... 3 
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Clause No. 2 cont'd ; 

Guic3elines for use of the grant funds were fairly f lexibile - generally they 
were to be used for encouraging modest housing and providing support facilities 
in developing areas. 

The Champlain Heights centre is a $2M pixjject involving a variety of spoirt and 
social facilities. This centre is to be built on a 28 acre site v*iich will 
also be developed with shops, offices, parks and playfields. The site can also 
accoimodate schools, a pool and an ice rink shoiiLd demand necessitate these 
facilities. 

A full account of the facilities was presented nost recently in a report to 
Council May 15th requesting authority to go to a public hearing to rezone the site. 

Details of the proposed recreational and comiunity facilities including a pre- 
liminary analysis of operating costs was presented to the Finance Camiittee 
February 22, 1979 ard to Council March 6, 1979. 

Design for the first phase is well advanced and construction could start as 
early as September of this year. 

The total cost of the Canmunity Recreaticxial Facilities and related park 
developnent work is $2,000,000. In Noventser 1977, when Council previously 
considered the financing for the facility, it was reconmended that $1.5!A 
be provided out of Sx^jpleraentary Capital Budget totrards the financing of the 
facility. In 1978, Council approved $500,000 of that funding fron the 1978 
Sijpplementary Capital Budget. 

When the Finance Ccmnittee considered the funding of the remaining funds for the 
project, vhile ccnsidering the 1979 Si^jplementary Capital Budget, the Director 
of Finance reported that the finding could be accorplished as follows: 

Municipal Incentive Grant $ 1,100,000 

R.E.F.A.P. Grant 400,000 
1978 Supplementary Capital 500,000 


$ 2,000,000 

The City has currently received $1,195,800 from the Municipal Incentive Grant 
program and has claims outstanding for additional amounts. The Provincial 
Government has required that the funds v^ch the City is receiving fron M.I.G. 
be applied to "facilitate the production of housing". It is the opinion of 
the Director of Finance that the creation of Ccmnunity Facilities in new 
develcpnents such as Chairplain Heights and False Creek fall within that purpose. 
As the M.I.G. program terminated in December 1978, the City will only receive 
funds for housing mits vMch started prior to the end of 1978, and these funds 
will only be received after the units have been coipleted. 

$400,000 of the Municipal Incentive Grant Fund have currently been reserved for 
the False Creek Cannunity Facility. It is a recantnendation on this report that 
$1,100,000 be reserved for the Chanplain Heights Cannunity Facilities. As there 
is cvurrently a shortfall of $304,200, not all of these funds can be spent at this 
time. However, it is anticipated that the additional funds will be received 
this sutmer and certainly prior to the start of construction. 

Together the False Creek and Chanplain Heights developments, through the mixed 
incone programs, have generated the bulk of the City's housing eligible for 
these grants. 

SUMMARY: 

Following discussions with the Director of Finance and the Project Manager, 
it is concluded that this project could be funded through revenues generated 
fron the Municipal Incentive Grant Program. Specifically funding would be as 
follo/s : 

Chanplain Heights 

1978 Supplmentary Capital 
Municipal Incentive Grant revenues 
Recreaticn Facilities Assistant Program 


$ 2,000,000 " 


$ 500,000 
1,100,000 
400,000 


. . . 4 
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In view of the foregoing, it is recotinended: 

THAT Council allocate $1.1M fron Municipal Incentive Grant revenues 
to the Chanplain Heights Cantnunity recreation ccmplex. 

The City Manager PBCXM1ENDS that the foregoing reocmendation of the 
Proiect Manaoer be approwed. 


£0R COUliCIL ACTION SEE PAGE(S) 
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PERSONNEL MATTERS 


RECOMMENDATION 

1. Retirement Ages - Group III Employees 

The Director of Personnel Services reports as follows: 

"In 1971, the Municipal Superannuation Act was amended to provide for 
all women joining an employer to whom the Act applied a minimum retire- 
ment age of 60 and maximum age of 65. Those women who were already 
•employed were allowed to choose whether they wished to remain as they 
were (Group III, minimum age 55, maximum 60) or change to the new Group 
IV status. 

The intent of the change was to equalize retirement dates; not to 
create, as has eventually occurred in some cases, a burden. As some 
of these women who chose to maintain the status quo near their retire- 
ment, they are finding that family and monetary circumstances have 
altered since 1971 and the earlier retirement has become a hardship. 

Section 3(4) (a) of the Municipal Superannuation Act states that an 
employer may, by resolution, postpone the retirement of an employee 
for a period of no more than five years beyond the employee's maximum 
retirement age. 

Of the eighty remaining Group III female employees, eight have indicated 
they would like to have the opportunity to extend their employment 
with the City beyond their maximum age 60. 

I recommend that, subject to the approval of their Department Head and 
the Director of Personnel Services, that Group III employees, upon 
application, be allowed to continue their employment on a year to year 
basis beyond their maximum age 60 but not beyond age 65, in accordance 
with Section 3(4) (a) of the Municipal Superannuation Act. 

The Vancouver Municipal and Regional Employees' Union and the Registered 
Nurses' Association of British Columbia both of whom have Group III 
members, are in concurrence with this recommendation." 

The City Manager RECOMMENDS approval of the recommendation of the 
Director of Personnel Services. 


FOR COUNCIL ACTiOM SEE PAGEfS) 
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PROPERTY MATTERS 


RECOMMENDATION 


1 . Champlain Heights - Tenders 
The Champlain Heights Projec± Manager reports as follows: 

"1st May 1979 Council approved a report from the Project Manager which recotitiended 
calling tenders on five market enclaves in Chaitplain Heights. 

This same report also instructed the Project Manager to search out co-operative 
sponsor groups for three non-market enclaves. This latter exercise is still 
in process and will be the s\±»ject of a separate report to Council in the very 
near future. 

With respect to the market enclaves, advertisements were placed in various 
newspapers and journals May 14th - 18th. ^proximately twenty packages were 
picked up. June 4th 1979 tenders closed. At that time tenders were received 
fron four developnent coipanies - the following table details the results: 


Enclave 

4 (18 units) 

5 (18 units) 

6 (16 units) 

7 (18 units) 
21 (62 units) 


Cotmunity 
Builders 


$878,570 
for 

enclaves 
4, 5, 6 & 7 


Intrawest 
Group 

$228,000 

$228,000 

$185,000 

$221,000 

$526,000 


Cressy 
Developments 


or 

$872,000 $948,000 
for for 
enclaves enclaves 
4, 5, 4, 5, 
6 & 7 6 & 7 


United 
Pr(^3erties 

$262,000 

$281,000 

$251,000 

$262,000 

$711,000 


United Properties was the high bidder in all cases. 

The Project Manager is pleased with the results of the tendering. The corpanies 
bidding are v^ll known and all would do a credible job in developing Chaitplain 
Heights. Both Comrunity Builders and United Properties have been involved in 
Chaitplain Heights in Phase I, cind our experience with them has been positive. 

The high bids represent an increase over previous tenders. Enclaves of similar 
density to Enclaves 4, 5, 6 and 7 were leased for $11,500 per unit in August 1977 - 
the high bids on 4, 5, 6 and 7 averages $15,000 per unit. Enclave 21 is of similar 
density to Enclave 15 vMch was leased in August, 1978 for $11,300 per unit - 
the high bid on Enclave 21 represents a unit value of $11,467. 

In view of the foregoing, the Project Manager recomnnends: 

THAT the bids received fron United Properties Ltd. for Enclaves 4, 5, 
6, 7 and 21 be accepted and, 

THAT the Director of Legal Services proceed to prepare the appropriate 
lease docunents in accordance with the terms and conditions contained 
in the Tender documents. " 

The City Manager REO^WEIJDS that the foregoing recotitendations of the 
Project Manager be approved. 

2 . Ch amplain Heights - Enclave 14 Lease 

The Assistant Project Manager for Chaitplain Heights reports as follows: 

"On 12th Decenber 1978, Vancouver City Council agreed to lease 2 acres of 
the 3.59 acres in Enclave 14 to the Society of Royal Arch Masons for the 
developnent of a personal and intermediate care facility. Also receiving 
Council approval on that date were the terms and conditions for the ground 
lease. The rent was to be $325,000 to be prepaid in two instalments as 
set out in an appendix. 
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Board of Administration, January 22, 1971 (WORKS - 3) 

Clause 2 Continued 

The grand total of both C.N. R. and City shares is $6,077,700. 

Sufficient funds have been included in the City's 1971-75 
Capital Works Program to cover the estimated cost of the 
City's share of the construction of the ' loca 1 ' sewerage 
and drainage system, estimated at $598,300. 

Concerning the China Creek Overflow extension, this project 
is shown on Figure 3 of the report 'Consolidation of Amend- 
ments to the Rawn Report' dated April, 1970, published by 
the G.V.S. & D.D. and listed for construction in the period 
1970-74. 

The city Medical Health Officer and the City Engineer are 
most anxious that work be commenced on the 'local' sewerage 
system in the False Creek Flats area. However, the 
Corporation Counsel has advised that a report recommending 
specific works and appropriation of funds should be with- 
held until he can report back to Council at the earliest 
possible moment on his discussions with the C.N.R. 

So that Council will have an understanding of how the 
False Creek Flats sewerage and drainage projects fit into 
the overall programming of the construction of the major 
sewerage and drainage works still to be done within the 
City, a report is being prepared by the City Engineer in 
consultation with the appropriate Civic Officials and 
with the Officials of the Sewerage District. That report 
will also deal with financing and pollution control impli- 
cations and priorities. 

The City Engineer and the Corporation Counsel RECOMMEND that: 

A. The 'General Plan of Sewerage & Dra inage' pursuant to 
Section 33 of the 1913 Agreement between the City of 
Vancouver and the Canadian Northern Pacific Railway 
Company and the Canadian Northern Railway Company as shown 
on City Engineering Department Plan No. QA 19B be adopted 
by Council; 

B. the Corporation Counsel advise the Canadian National 
Railways of Council's adoption of Recommendation 1 
and continue his negotiations with the C.N.R. with 
respect to cost sharing and report back at the 
earliest possible moment." 

Your Board 

RECOMMENDS the foregoing report of the City Engineer and 
the Corporation Counsel be adopted. 

3. Lease of Portion of Highway North of 2nd Avenue West 

of Cambie Street and Portion of Cambie Street North of 
2nd Avenue Adjacent to Lot F, Block 279, D. L. 526 

The City Engineer, Corporation Counsel and Supervisor of Property 
and Insurance report as follows: 

"Council on September 22, 1970 adopted a Recommendation 
of the Board of Administration, Works and Utility Matters, 
dated September 18, 1970 wherein: 
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MANAGER'S REPORT, JUNE 8, 1979 


(PROPERTIES: A9 - 2) 


Clause No. 2 cont'd: 


Rent 


a) Payment of $162,500 shall be made on the date of signing 

of the lease or June 1st 1979, whichever date inay be earlier 
and vfcLch date shall be the catmenoetnent date of the lease. 

b) Payment of an additional $162,500 shall be made on the date 
of substantial cotpletion of the buildings as determined by 
the lessee's architect, or November 1st 1980, vvhichever date 
may be the earlier. 


The due dates for payment of the rent, i.e. J-une 1st 1979 and Novanber 1st 1980 
were predicated on a timetable which anticipated final development approval in 
early i^ril 1979 , this in turn permitting a construction start seme six to eight 
weeks later or about 1st June 1979, with the signing of the lease just prior to 
this date. 

This program was not met due to a nimber of cotplicating fac±ors, seme of which 
were outlined before the Comtunity Services Ccrmittee April 5th 1979. 

Our revised schedule is now based on an "approval to proceed" instruction, received 
fron CM. & H.C. in April. This would indicate a Septei±)er construction start. 

A proposed lease for the Charrplain Ifeights Care Facility has been prepared by 
the City Law Department. It incorporates the specific terms and conditions for 
this development as presented in the report to Council 12th December 1978. It 
has the same format and style of leases previously agreed to between the City 
of Vancouver and CM. & H.C. A copy of this docvment was circulated to CM. & I'.C, 
the Royal Arch Masons and to the Provincial Ministry of Health, on the 29th 
March 1979. 

CM. &. H.C. have indicated that subject to Provincial agreement, CM. & H.C. 
is willing to approve the lease in form and content as it is now drawn up. 

However, in a letter dated 15th May 1979 the Ministry of Health informed the 
Chaitplain Heights Development Grot?? that after having reviewed the proposed 
Ground Lease between the City of Vanccuver and the Society of Royal Arch Masons 
and following discussions with the Ministry of the Attorney General, their view 
was that "the proposed lease is inappropriate because of its complexity and 
because of the nature of the project to be undertaken". The letter advised 
that the Attorney General's Ministry proposes "to develop a model lease for 
facilities such as this", noting that "this model lease will likely take several 
months to corplete". 

Also enclosed with the letter was a saitple lease which the Ministry "would prefer 

to use as a basis for discussion to conclude the necessary agreement 

between the City and the Royal Arch Masons". 

At the time of preparing this report, no discussion of substance has occured 
between the City and the Province on the form of a lease (or leases) 
to be entered into betv>een the City and the non-profit sponsor groups of 
Care Facilities - this matter will be expedited by the Development Group 
in order to ensure that the lease is signed before the Royal Arch Masons 
are ready to cctnmence construction. 

In svranary therefore it is apparent that the Ground Lease will not be in a 
registerable form until the above issues are resolved. It is the reocrmendation 
of this report that a 4 month extension of time be granted to the Royal Arch 
Masons to enter into a ground lease - during this time the City and the Province 
will meet to resolve the format of the ground leases. 

In view of the foregoing, the Assistant Project Manager recontnends: 

THAT Council agree to a 120 day extension of the due dates for 
payment of rent to the City by the pressed lessee of the Southern 
Portion of Enclave 14." 

The City Manager RBQCMMENDS that the foregoing recarmendation of the 
Assistant Project Manager be approved. 
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MANAGER'S REPORT 


Vancouver City Council 


Sunmary Report re Econonic Developiient Prograin for 1979 
and Review of 1978. 


CONSIDERATION 


The Director of Finance and Manager of Econcmic Development report as follows: 
"Background 

When Council approved the establishment of the Econonic Development Office on 
October 25, 1977, it was resolved: 

'THAT Council foniBlly review the function and possible expansion of 
the function at the end of 1978 . ' 

1978 

The year was spent establishing contact with many persons and organizations, 
trouble-shooting for business at City Hall, surveys, and participation in policy 
development on a number of matters. This is expanded on in the detail report. 

Goal 


On August 3, 1978, City Council approved the goal and objectives set out in 
^^jpendix 3 of the detail report. The Economic Development Office is therefore: 

'TO BE a catalyst in the creation of an industrial/ccjttnerciai/P^'fc'lic 
environment such that the business sector is strongly encouraged 
to undertake projects that will provide a healthy balance both in 
atployment opportunities and in the City's tax base. ' 

Discussion in Report 

The detail report discusses the trouble-shooting role, the industrial sector of 
our economic base, the ccmnercial sector, and future directions. 

1979-80 Program 

The recomvended program is as follows (quoted from the detail report) : 


Proposed new program 
* Continuation of existing program 
** Major expansion of existing program 


General 

From Section C, it is quite obvious that we should: 

a. continue the "troubleshooting" activities 
and the endeavours to remove City Hall 
red-tape, 

b. strive to increase the industrial land 
inventory , 
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TO: 

SUBJECT: 
CLASSIFICATICN: 
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c. encourage the development of innovative 
programs aimed at: 

1) making good use of vacant industrial 
1 and , 

2) rehabilitating older industrial build- 
ings and districts, 

3) improving the economics with regard 
to developing Vancouver's industrial 
real estate. 

d. learn more about the commercial sector and com- 
mence a program of general assistance, 

e. publicize Vancouver as "Canada's Gateway to the 
Pacific Rim". 


Troubleshooting 

* The troubleshooting activities are currently being under- 
taken by the Manager of Economic Development. However, more 
and more of his time is required by inter-departmental liaison, 
contact with government and business leaders, and policy for- 
mulation. Furthermore, the expected increase in requests for 
troubleshooting assistance will increase the workload in this 
area to the point where the Manager will have little time for 
the other activities. The anticipated 100+ requests for as- 
sistance will probably require 200 man-days in 1979. With- 
out additional staff, we could not possibly handle this level 
of troubleshooting. The additional staffing requirements are 
discussed more fully in Section E. 


Research 

The support to the industrial and commercial sectors 
will be based on several "in-house" research projects which 
will be undertaken by the research analyst. Those projects 
are follows: 

** a. a survey of 800 manufacturing companies to deter- 
mine strengths, weaknesses, problems and pros- 
pects, 

b. study of Vancouver's non-manufacturing indus- 
trial sector to determine problems and prospects, 

* c. study of industrial companies that have left 

Vancouver (where they have gone and why) , 

d. study of Vancouver's commercial sector with 
emphasis on problems, linkages and opportu- 
nities, 

e. development of a position paper as a contribution 
to inter-departmental discussions on overall 
economic strategy for the City of Vancouver, 

* f. miscellaneous quick surveys and short studies 

as necessary throughout the year, 

* g. studies as requested by the Vancouver Economic 

Advisory Commission. 

The above studies as well as occasional other duties will 
employ all the research analyst's time. That "in-house" 
research effort should be supplemented by the following: 

h. study to determine a visually attractive, yet 
economically viable concept for the industrial 
redevelopment of that part of False Creek lying 
to the east of the Cambie Bridge. The estimated 
cost of the study is $30,000. This would be tied 
into work that the Planning Department has done 
or will do in this area. The emphasis in this 
study will be "how Council policy can be imple- 
mented. The study would be based on "economic 
viability" . 


i. study and seminar (for Vancouver developers, 
etc.) concerning the economics of innovative 
industrial buildings and innovative approaches 
in rehabilitating Vancouver's older industrial 
districts. The estimated cost of the study 
and seminar is $5,000. 

j. study to determine specific economic develop- 
ment opportunities which can be promoted in 
an advertising campaign. The program is in- 
tended to indicate to entrepreneurs the bene- 
fits of establishing or expanding particular 
enterprises in the City of Vancouver. There 
may be senior government funds available for 
this type of research. The City's portion 
of this $45,000 study might be in the order 
of $15,000. 


Studies h, i and j can not be accomplished with present 
resources . 

" Formal" Action Programs 

It is expected that the troubleshooting and research 
activitfes could lead to the adoption, by City Council, of 
formal programs encompassing the following: 


* a. a continuing dialogue with the business 

community as well as government agencies, 

b. a program of measures that the City can 
implement to assist the viability of 
Vancouver's business enterprises, 

** c. a program to expedite the development and 
sale or lease of Southeast Marine Drive 
Industrial Park for appropriate industry, 

* d. a program to encourage and expedite the 

development of all other available indus- 
trial lands for appropriate industry, 

e. a program of incentives for the rehabili- 
tation of older industrial buildings and 
districts, 

f. a program for the industrial redevelopment 
of False Creek, east of Cambie Bridge, 

g. a program promoting economic opportunities 
in Vancouver . 

Promotional Advertising 

Program g above includes the development of brochures 
($10,000) and an advertising campaign ($40,000). The sums 
contemplated are in line with past expenditures by the City 
of Edmonton and by the City of Calgary. At present, the 
City of Vancouver has no such program. 

Brochures could be developed so that well presented 
factual information about Vancouver may be sent to business 
people enquiring about Vancouver. It is also desirable to 
initiate a periodic economic newsletter, similar to the one 
published by Edmonton, for dissemination by mail to the Cana- 
dian business community. The Edmonton newsletter has proven 
extremely valuable in developing business contacts for that 
City . 

An advertising program aimed at exposing Vancouver to 
several million business people in North America, Europe 
and Japan is also proposed. The details are in Appendix 4. 
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Funding 

The cost of the new and expanded program itans that we consider to be desirable 
approximates $165,000, being a mixture of ongoing and one-time costs, sane of 
vMch would be properly chargeable to the Property Endowment Fund. At this point 
in time we are only reccumending approval in principle of the program concepts 
and seeking indications of Council's agreement or otherwise. Follcwing approval 
in principle we would report back with detailed recotmendations for each element. 

Recamendation 

It is therefore reoomnended that the 1979-80 work program outlined in this report 
be approved in principle with the Econonic Developnnent Manager and Director of 
Finance to report back to Coimcil in detail on the new elements, for Council con- 
sideration and f landing if approved." 


The City Manager believes that Council should CONSIDER the 
program advanced by the Director of Finance and Manager of 
Economic Development in terms of three options: 

a) approve only a program based on present 
resources, i.e. no increase in expenditures; 

b) approve, at this time, a program based on present 
resources and defer any decision on additional 
expenditures until more detailed reports are 
provided ; 

c) approve the program advanced, in principle, 

and reserve necessary funds, with later detailed 
reports to Council on implementation of the 
expanded program. 


FOR COUNCIL ACTION SEE PA(1E{$) Si.?.. 
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MANAGER'S REPORT 


DATE 


June 8, 1979 


TO: 


VANCOUVER CITY COUNCIL 


SUBJECT : 


Greek Days 1979 


CLASSIFICATION: 


CONSIDERATION 


The City Engineer, on behalf of the FEST Committee, reports as follows: 

"The purpose of this report is to advise Council that the Greek Days representatives 
are not satisfied with the established closing hour for liquor sales on-street, or 
with the closing hour for the Festival. Section 13 of the Council approved FEST 
Committee guidelines states: 'When there is a disagreement or competition between 
community groups regarding an event, FEST approval will be withheld and the matter 
will be referred to the Committee on the Arts for consideration'. In this case, 
there is not time to refer the matter to Committee because the event is planned 
for June 24, 1979. 

The FEST Committee has had three meetings with Greek Day representatives and 
many issues such as sanitation, food distribution, damage to shrubs and marshalls 
have been adequately resolved. There are, however, two outstanding issues: 

1. The time for termination of liquor sales; 

2. The time for termination of Greek Day celebrations. 

In 1978, City Council, when considering Greek Days, established that liquor sales 
on-street should cease at 7:00 p.m., with the festival closing at 8:00 p.m.. 

For Greek Days 1979, the majority of the FEST Committee believe liquor sales should 
again cease at 7:00 p.m., and the festival should close also at 7:00 p.m. The 
reasons for this recommendation are: 

1. In 1978, with the festival terminated at 8:00 p.m., it was after 10:00 p.m. 
that the street was again open to traffic. Extended hours of operation 
can only have greater impact upon the adjacent residential area. 


2. In 1978, with street liquor sales closed at 7:00 p.m., liquor outlets off- 
street continued to sell. This created greater demands on off-street 
premises, particularly with the festival continuing until 8:00 p.m. 

The Liquor Administration Branch reports that it will advise the restaurant 
operations in the street closure area that the sale of liquor in the restaurants 
will terminate at the same hour as determined by City Council for the closure of 
Greek Day celebrations. Upon the street being opened to traffic, the restaurant 
operations will be permitted to resume normal Sunday liquor sales. 

The FEST Committee felt it should not recommend an extension of the hours approved 
by Council last year and furthermore, the festival closure should coincide with the 
liquor sale closure. Therefore, it is suggested that liquor sales cease at 7:00 p.m. 
as in 1978, and that the festival cease also at 7:00 p.m. This would facilitate the 
street being re-opened between 9:00 and 10:00 p.m. 

Since it has not been possible to reach an agreement with the Greek Day Committee on 
the liquor and festival closing time, the FEST Committee has no alternative but to 
put this matter before Council for oonalderation • " 


The City Manager submits the foregoing report of the City Engineer for 
CONSIDERATION. 


DELEGATION REQUEST THIS DAY ; 


Mr. W. Tsakumis and Mr. N. Panes. 
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MANAGER'S REPORT 

DATE: June 8, 1979 


TO: Vancouver City Council 

SUBJECT: LIGHTING IN THE COUNCIL CHAMBERS 

CLASSIFICATION: CONSIDERATION 


The City Engineer and the Director of Civic Buildings report 
as follows : 

"At its meeting on May 15, 1979, Council was party 
to an experiment with two "metal Halide" light fixtures providing 
light reflected from the ceiling for the T.V. cameras. Council 
indicated favourable response and approved: 

'That the City Manager report back to Council on 
the whole matter of lighting the Council for 
television . ' 

Technical experiments and discussions have been 
carried out with television companies and it has been established 
that the light level produced by only two light fixtures are 
insufficient. On the understanding that Council is seriously 
considering the installation of permanent television lighting, 
we have received co-operation from various parties to install 
a temporary "mock-up" of borrowed fixtures which will approximate 
the illumination we believe will be required. 

With Council's co-operation, the television technicians 
will take light readings and experimental film footage to 
establish the validity of the proposed installation. Inter- 
ference with Council procedures is expected to be minimal. 

The Electrical Division have investigated alternate 
methods of providing sufficient light with more economical 
fixtures, however, the heat generated by those fixtures is 
of such magnitude that the air conditioning system would 
require major upgrading. The final end cost would far exceed 
the cost of the proposal selected for Council consideration. 

There appear to be three alternatives: 

1. Accept the present method of television coverage 
with portable television companies' lighting. 

The television companies appear satisfied with 
the quality of pictures being obtained, however, 
the lights are uncomfortable and distracting to 
the subject. 

2. Rule that television lighting cannot be used in 
regular Council meetings. This would probably 
result in no television coverage of Council 
procedures since the available light source is 
inadequate for film-taking. 

3. Approve the installation of permanent television 
lighting. If this was Council's action, it is 
recommended that four metal halide fixtures be 
installed which we believe will provide adequate 
lighting for the Mayor and Aldermen. This 
installation is unlikely to provide adequate light 
for the gallery or Delegation Stand. This 
recommendation is contingent upon the success of 
the tests being carried out by the television staff 
at this Council meeting. 
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The lights may be sufficiently unobstrusive that 
they can be left exposed, mounted on wall brackets. 
The air conditioning system has the capacity to 
handle the extra heat generated, however, more 
air must be introduced. Council members may 
experience increased drafts, but we believe that 
with experimentation, we can control the air 
delivery to eventually arrive at a comfortable 
s ituation . 

The total cost for the installation will be 
approximately $28,500 ($27,000 electrical plus 
$1,500 for other work). The annual replacement 

cost for all four lamps will be approximately 
$1 , 700 . 

The Director of Finance advises that if Council 
approved the recommendation of this report, the necessary funds 
will be provided from Contingency Reserve. 

Consideration 

Submitted for Council's consideration is the decision on whether 
to provide permanent T.V. lighting in the Council Chamber at 
an estimated installation cost of $28,500. 

Subject to Council's decision, it is recommended that Council 
approve the design proposal for T.V. lighting in the Council 
Chamber as described in this report contingent upon the tele- 
vision tests proving successful. The necessary funds in 
the amount of approximately $28,500 be provided from Contingency 
Re serve . " 


The City Manager submits the foregoing report of the City 
Engineer and the Director of Civic Buildings to Council for 
CONSIDERATION. 


FOR COUf.'ClL ACTION SEE PACE(S) 
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MANAGER'S REPORT 


DATE 


5th June 1979 


TO: 


Vancouver City 


Council 


SUBJECT : 


Chatiplain Heights 


- Enclave 2 


CLASSIFICATION: 


RBCOiyMENnATICN 


The Chanplain Heights Project Manager reports as follows: 

"On October 17th 1978, Council agreed to lease Enclave 2 to "Fore 
Developments Ltd.". 

Enclave 2 is being leased for constructicn of the residential energy con- 
servation project. 

Originally, the lease was to be executed on or before February 13th, 1979, 
however, on February 6th 1979, Council agreed to a 60 day extension to the 
execution date. The report to Council requesting this time extension explained 
that the developer had not had sufficient time to review and discuss the 
docunents by the due date. 

April 10th, the Project Manager reported that Enclave 2 had proved to be a 
ocnplex problem. Concerns such as unit design and the inclusion of a 
'balanced' system of energy conservation measiares and marketability have 
been paramount; followed by concerns arising from site layout and sub- 
division. It was noted at that time that no Developnent Permit i^lication 
had been filed. In addition to this, the actual preparation of a draft lease 
was delayed due to other Champlain Heights commitments. April 10th, Council 
extended the deadline by 60 days to June 12th 1979. Although good progress has 
been made on the lease and a Development Permit has been approved, it is apparent 
that the lease will not be signed by June 12th. The developer has requested an 
additional 30 day extension and it is the reccnmendation of this report that the 
extension be granted. 

In view of the foregoing, the Project Manager recdimends: 

THAT a thirty day extension of the date for execution of the lease 
be granted to the proposed lessee of Enclave 2." 

The City Manager RBCC^WENDS that the recdimendation of the Project Manager 
be approved. 


FOR 



REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


MAY 31, 1979 


A meeting of the Standing Committee of Council on Planning 
and Development was held in the No. 2 Committee Room, Third Floor, 
City Hall, on Thursday, May 31, 1979 at approximately 12:30 p.m. 


PRESENT 


Alderman Harcourt, Chairman 
Alderman Boyce 
Alderman Ford 
Alderman Kennedy 


ABSENT 


Alderman Puil 


CLERK TO THE 
COMMITTEE 


M. 


Cross 


RECOMMENDATIONS 


1 . Development Program - Second Half of Phase 2, Area 6, False Creek 

The Committe considered a report of the City Manager dated 
May 9, 1979 (copy circulated) in which the False Creek Development 
Consultant reports on the construction that is underway in Phase 2, 
Area 6, False Creek and makes recommendations for the appointment 
of a sponsor for the Par Value Co-operatives on Lots 51 and 53, 
and outlines a procedure for the development of the two remaining 
residential parcels and the office building. 

Mr. E. D. Sutcliffe, False Creek Development Consultant, noted 
that members of the Development Group have interviewed the organi- 
zations interested in sponsoring the Par Value Co-operatives. They 
are recommending Columbia Housing Advisory Association. 

With respect to the office building, Mr. Sutcliffe advised 
that Council has stAted that the height must not be higher than the 
deck of the Granvil/.e Bridge and should be developed for a number 
of tenants rather than one large one if possible. 

Lots 54 and 52 are designed for approximately 85 condominium 
units each for sale on the market. Lot 54 is next to the office 
building and it is possible that it could be built by the developer 
of the office building. The units are intended for sale to house- 
holds with incomes in the mid $20,000 and up range. 

The report states in part there is also an opportunity to 
utilize the C.M.H.C. insured loan program, which permits a maximum 
insured loan of $70,000 and a maximum unit price of $80,000 using 
the C.M.H.C. insured Graduated Payment Mortgage or a C.M.H.C. insured 
conventional mortgage. Units built to this maximum price, including 
prepaid land lease, of $80,000 with a $10,000 down payment which 
would appeal to families with young children, couples, mature families 
and singles with household incomes averaging in the low $20,000 
range. The GPM would appeal particularly to upwardly mobile younger 
executives and professional people. These units could be built and 
marketed by a developer, or by a specially selected and organized 
Builder ' s Co-operative . 


cont'd. 
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Board of Administration, January 22, 1971 (WORKS - 4) 

Clause 3 Continued 

(a) A small portion of highway north of 2nd Avenue west 
of Cambie Street presently excess to our highway 
requirements was to be sold to the owner of Lot F, 
Block 279, D.L. 525 subject to a 21 year option 

for the City to re-acquire the closed highway if 
required for municipal purposes for the sale price - 
namely $3, 250. 00. 

(b) A 17 foot widening strip for Cambie Street north of 
Second Avenue was to be leased to the owner of Lot F 
for a term of ten years. 

Due to technical difficulties in the Land Registry Office 
it has not been possible to register the conveyance of the 
closed road and the option for the City to re-acquire the 
closed road if required for municipal purposes. 

The owner is prepared to lease the portion of road north 
of 2nd Avenue west of Cambie Street shown outlined red on 
plan marginally numbered LF 4528 on the following basis: 

(i) The term of the lease to be 21 years from 
January 1, 1971. 

(ii) The rental for the 21 year term to be $3,250 
(being the former sale price of the road) 
payable upon the execution of the lease 
agreement. 

(iii) The lessee to pay annually a sum being the 
equivalent of taxes on the lease area. 

(iv) The City to reserve the right at any time to 
cancel the lease during the term, if required 
for municipal purposes, on repayment to the 
lessee of the $3,250. 

(v) The City to grant the lessee an option to 
acquire the closed road for the sum of $1.00 
if the lease is not cancelled by the City 
during its 21 year term. 

We RECOMMEND: 

A. The Recommendation of the Board of Administration, 
Works and Utility Matters dated September 18, 1970 
adopted by Council September 22, 1970 be rescinded. 

B. The portion of highway shown outlined red on plan 
marginally numbered LF 4528 be closed and stopped 
up and leased to the owner of Lot F, Block 279, 
D.L. 525 as set out above, subject to the lease 
area being used for yard purposes only - no 
buildings constructed upon it, and the execution 
of agreements satisfactory to the Corporation 
Counsel. 

C. The 17 foot widening strip for the west side of 
Cambie Street north of 2nd Avenue be closed and 
stopped up and leased to the owner of Lot F 
subject to the following conditions: 


Report to Council 

Standing Committee of Council 

on Planning and Development 

May 31, 1979 (1-2) 

Clause No. 1 cont'd ; 

There was some discussion with respect to the Graduated Payment 
Mortgage and Mr. Sutcliffe indicated he wished authority to investi- 
gate this particular program and agreed to report back on the matter. 

The report outlined the procedure to be followed to develop the 
remainder of Phase 2 including view analysis, subdivision plan, 
ground leases, preparation of the program, selection of architects 
and a curriculum vitae basis for selection of sponsors. 

The report states throughout the design and build process for 
both the non-market and market components, the False Creek Develop- 
ment Group will be closely involved in co-ordinating the activities 
of the architects, the contractor and the sponsor. 

Architectural co-ordination will be achieved in much the same 
way as has proved successful in Phase 2 to date, that is by having 
the co-ordinating architect appointed as executive architect on 
each of the teams. 

A member of the Committee expressed concern regarding the 
curriculum vitae approach. Mr. Sutcliffe noted that from the point 
of design it is critical to select an architect and contractor who 
will work as a team. A considerable amount of money was saved in 
earlier stages of False Creek using this method rather than the 
competitive bid. 

After discussion, the Committee 

RECOMMENDED 

A. THAT the Columbia Housing Advisory Association be named 
as the sponsor for the Par Value Co-operative on Lots 
51 and 53, Phase 2, Area 6, False Creek. 

B. THAT the policy of selecting contractors for the Inter- 
mediate Care Home and the Par Value Co-operatives, and 
for selecting developers for the market components by 
means of a modified curriculum vitae competition be 
approved . 

C. THAT the False Creek Development Consultant be authorized 
to advertise, in co-operation with the Sponsors, for 
contractors for the Intermediate Care Home, Lot 48, and 
for the Par Value Co-operatives, Lots 51 and 53, Phase, 
Area 6. 

D. THAT the False Creek Development Consultant be authorized 
to advertise for developers for the Office Building, 

Lot 56, and for the Market Condominium Dwellings, 
Lots 54 and 52, Phase 2, Area 6 , on a modified curriculum 
vitae basis as described in the Manager's Report, for 
report back to Council. 

E. THAT the False Creek Development Consultant investigate 
the criteria for the C.M.H.C. insured Graduated Payment 
Mortgage and report back. 


Note: After discussion of this item Mr. D. M. Hickley, Associate 
Director, Central Area Planning, advised that the Development Plan 
By-law permits two buildings to rise above the bridge deck level. 
Preliminary information on possible view impact has been sub- 
mitted to the Development Permit Board members. On the basis of 
the information provided to date a recommendation for refusal would 
likely be made to the Board when the development permit applications 
are considered and the matter would likely be reported to Council. 
Further view impact analysis is being undertaken by the Planning 
Department . 
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2. Proposed On-going Program Area 10 B 
South Shore False Creek 


The Committee considered a report of the City Manager dated 
May 17, 1979 (copy circulated) in which the False Creek Development 
Consultant outlines the options of the Area Development Plan for 
Area 10 B approved by Council on September 12, 1978 following a 
Public Hearing. 

The report stated that the on-going program has been reviewed 
by Daon Development Corporation, C.M.H.C, Rhone and Iredale and 
the False Creek Development Group with the following results: 

a. The plan is a good one, although simplifications and economies 
can probably be made to the "islands" and "bays" as suggested 
by the Engineering Department. Rhone and Iredale and Daon are 
now preparing simplified schemes for discussion, using funds 
supplied by Daon. 

b. The plan also needs some refinements to accommodate the revised 
entrance/exit requirements, changes in site boundaries as a result 
of legal survey and possible changes to the shape of the NHB 
property at a design fee cost estimated at $10,000 for the account 
of the City. 

c. The mix could be as follows: 

-60- units Par Value Co-operative: 

For families with children, couples and singles designed and 
financed similar to Co-operative financing used in the first 
half of Phase 2, Area 6, with a write down of land values, 
maximum house price in the low $50,000 range, and incomes 
averaging approximately $17,500. We will need to seek a Sponsor 
for these units. 

-50 to 60 units Builder Co-operative: 

For families with young children, mature families, couples and 
singles financed under the CMHC's Graduated Payment Mortgage, 
or CMHC insured loans from an approved lender, with maximum 
house price of $80,000, with down payment of $10,000 and incomes 
averaging in the low $20,000 per annum range. We will need to 
seek a sponsoring group for these units. 

-150- Market Condominiums: 

For upwardly mobile younger families and for mature families, 
for sale on the market, with incomes from approximately 
$23,000 per annum and up. These would be developed by Daon 
Development Corporation, as previously approved by Council. 

Mr. Sutcliffe advised that the 1/3 income mix would not be 
met as there were no financing programs available unless the City 
wanted to put in subsidized housing. Mr. D. M. Hickley, Associate 
Director, Central Area Planning, advised that there is concern that 
the 1/3 income mix policy in the Official Development Plan will not 
be met on City owned land. He noted that in approving a City 
project that does not meet the By-law, Council may have to give 
the same consideration to a private developer. 


cont 'd . . 
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Clause No. 2 cont'd : 

The Committee requested staff to investigate with the Provincial 
Government ways of maintaining the 1/3 income mix (i.e., reinstituting 
the Section 44(l)b subsidy). Mr. Sutcliffe urged the Committee to 
approve the mix outlined in the report in the event that no funding 
programs are available. 

After discussion, the Committee 

RECOMMENDED 

A. THAT the mix of Par Value Co-operatives, builder's co- 
operatives and market condominiums as outlined in Section 
3 of the Manager's Report be adopted as an objective. 

B. THAT the False Creek Development Consultant be authorized 
to seek sponsors for the Par Value Co-operatives and 
builder's co-operatives for report back to Council with 
recommendations, including a timetable for completion. 

C. THAT the Daon Development Corporation be confirmed in 
principle as the developer for the market components, 
specifically up to 150 condominium dwellings, subject 
to agreement of the lease terms satisfactory to the 
Director of Finance and the False Creek Development 
Consultant and Director of Legal Services. 

D. THAT Rhone and Iredale, Architects, be confirmed as the 
Co-ordinating Architects. 

E. THAT the False Creek Development Consultant report back 
to Council regarding refinements to the plan by Rhone and 
Iredale, Architects, resulting from the review described 
in Section 3 of the Manager's Report. 

F. THAT the False Creek Development Consultant be authorized 
to spend up to $10,000 to achieve the refinements referred 
to in Section 3(b) of the Manager's Report, to be part of 
the Front End Expenditure budget, the source of funds 
being the Property Endowment Fund, all of which is to 

be recovered through the ground leases. 

G. THAT officials be instructed to explore with the Provincial 
Government, income supplements in order that the City 

can maintain the 1/3 income mix and assist in locating 
low income people in the Area 10 B development. 


(Alderman Kennedy wished to be recorded as opposed to 
Recommendations A - F) 

3. Loan to Wellington Society - Non-Prof it Rental Project - 
Phase 2, Area 6, False Creek 


The Committee considered a report of the City Manager dated 
May 16, 1979 (copy circulated) in which the False Creek Development 
Consultant recommends the amount, terms, conditions and source of 
funds for a loan to the Wellington Society for the non-profit 
rental project in Phase 2, Area 6, False Creek. 

The report states construction is under way and a firm project 
price has been arranged with the sponsor, with the architect, 
Norman Jones, and with the contractor, Norwood Construction Ltd. 
within the cost guidelines agreed to with C.M.H.C. 


cont ' d . 
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The total cost of the project is $4,022,822 whereas the total 
mortgage by C.M.H.C. and by the Bank of Montreal as a C.M.H.C. insured 
lender is $3,840,222 leaving a difference of $182,600. 

A loan of $182,600 would be made to the Wellington Society and 
the payments would be added to the ground lease payments. The 
Development Group have worked out a repayment schedule which they 
believe will be acceptable to the low and middle income residents. 

The report states the repayment amount would start low in the 
first year, gradually increase over the first five years and then 
be constant for the remaining fifteen years. Averaging the 1 bed- 
room, 2 bedroom and 3 bedroom units, the repayment amount in the 
first year would be $4.90 per month increasing each year by just under 
$5.00 per month until at the beginnning of the sixth year and through 
to the end of the 2 year term, the payments would be $25.33 per 
month. The rents including this repayment would average in the 
first year $274.00 per month, compared to comparable market rents 
of $351.00 per month. 

The source of funds recommended by the Director of Finance would 
be the capital funds in the public housing component of the 1971 - 75 
five year plan. The loan should then effectively become an asset 
of the Property Endowment Fund. 

RECOMMENDED 

A. THAT the amount of the loan, the source of funds, the 
principle of the schedule of repayment and the general 
terms and conditions as outlined in the report of the 
City Manager dated May 16, 1979 be approved. 

B. THAT the Director of Legal Services in consultation with 
the Director of Finance and the False Creek Development 
Consultant be authorized to draw up the appropriate 
documents for execution by the Wellington Society and 
the City. 

4 . False Creek - Community Facilities 

The Committee considered a report of the City Ma:nager dated 
May 29, 1979 forwarding a report of the False Creek Development 
Consultant dated May 24, 1979 (copies circulated) which recommends 
a location, procedure for construction and on-going management and 
operation of the community facilities in the former Tyee building 
on Granville Island. 

The 8,800 sq. ft. of facilities, largely multi-purpose rooms 
for meetings, movies, library, games, crafts, children's programs 
and related offices, storage, washrooms, etc., will be built within 
a maximum budget of $650,000 previously approved by Council inclusive 
of the land lease prepayment of up to $50,000 and all fees and 
furnishings . 

The funding will come from MIG funds, 1978 Supplementary Capital 
and a Recreation Facilities Grant from the Provincial Government. 

The facility will be operated by the Park Board within a budget 
in the range of $120,000 annually based on 1979 figures. 

Mr. Sutcliffe advised that the details of the annual operating 
budget within the ceiling of $120,000 at 1979 rates will be reported 
to Council prior to December 1979. 


cont 'd. 
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A member of the Committee wished assurance that proper daycare 
facilities are being planned for Phase 2, False Creek. A resident 
of the area was concerned about preschool and latch key facilities. 

RECOMMENDED 

A. THAT Council approve the location of the False Creek 
Community Facility in the former Tyee Building on 
Granville Island containing the accommodation essentially 
as described in the Manager's Report, subject to a 
satisfactory lease agreement for the building. 

B. THAT the False Creek Development Consultant in consulta- 
tion with the Director of Finance continue with negoti- 
ations for the lease of the Tyee Building with the 
Granville Island Trust for a term of 60 years, with a 
maximum prepayment for the lease of $50,000 and other 
terms satisfactory to the Director of Legal Services. 

C. THAT the capital cost of the False Creek Community 
Facility shall not exceed $650,000 including all inclusive 
costs of construction, equipment and furniture, ramp and 
simple launching dock, fees and the capitalized cost 

of the prepayment of the lease of the building. 

D. THAT the funding of the Community Facility be as follows: 


With the expenditure of these funds being subject to 
report back to Council on detailed budgets and subject 
to approval of the REFAP Grant. 

E. THAT the firm of Downs Archambault/Davidson Johnston be 
confirmed as the Architects for this project. 

F. THAT the policy of selecting a contractor by means of 
a curriculum vitae competition be approved. 

G. THAT the False Creek Development Consultant be authorized 
to advertise, in co-operation with the Park Board staff 
and representatives of the Community Association, for 

a contractor for the False Creek Community Facility. 

H. THAT the False Creek Development Consultant, in conjunction 
with the Park Board and False Creek Community Association 
establish the terms of reference for a 'Joint Planning' 
management and operating agreement with a maximum annual 
operating budget of $120,000 based on 1979 figures, subject 
to confirmation of a detailed operating budget being 
established based on final working drawings and subject 

to Park Board and City Council approval. 

I. THAT the Park Board report back to City Council prior to 
December, 1979 with a proposed detailed annual operating 
budget within the ceiling of $120,000 at 1979 rates, 
together with the estimated operating costs for 1979 
(part year) . 


MIG funds 

1978 Supplementary Capital 
Recreational Facilities Grant 


$400,000 
33,000 
217,000 


$650,000 


J. 


THAT the False Creek Development Consultant report back 

on daycare, preschool and latch key facilities for Phase 2, 

Area 6, False Creek. 
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5 . Proposed Maritime Museum Expansion 

The Committee considered a report of the City Manager dated 
May 11, 1979 (copy circulated) in which the Director of Planning 
and Director of Finance outline staff recommendations and concerns 
based on a conceptual proposal submitted by the Vancouver Museums 
and Planetarium Association for expansion of the Maritime Museum 
located at the foot of Chestnut St. 

Prior to proceeding with fund raising the Vancouver Museum 
and Planetarium Association desires an indication of Council and 
Park Board support that may be anticipated. There are a number of 
uncertainties which arise in assessing the financial implications 
of the proposed Maritime Museum expansion relating specifically 
to capital cost, operating cost and ownership. 

The first phase of the Concept Plan prepared by Waisman, 
Dewar, Grout, Architects and Planners, comprises additions of 
approximately 1190. 4m2 (12,800 square feet) and the development 
of a breakwater from the existing seawall to provide an area of 
protected water f or , the mooring of sailing and other vessels 
presently belonging to the Museum Collection. A letter dated 
May 25, 1979 (copy circulated) from the Underwater Archaeological 
Society of B. C. urging Council to support and encourage the expan- 
sion plans of the Maritime Museum was distributed at the meeting. 

The report outlines a number of aspects of the development i.e., 
view preservation, public waterfront access, relationship with 
Haddon Park and the Planetarium, visitor impact on surrounding 
community, etc. 

The report states the development of an improved Maritime 
Museum in Vancouver is to be encouraged in view of the significance 
of maritime activity to Vancouver past and present. Expansion of 
the present Maritime Museum must, however, be handled carefully in 
order to ensure that its success will not be at' the expense of the 
adjoining residential community and the citizens of Vancouver. 
While the proposed expansion outlined in conceptual form as Phase 1 
would not appear to detrimentally affect the adjoining community, 
and could, if handled responsively , provide an improved and 
exciting environment, additional information is required on both 
financial and physical form matters before full support can be 
given. Much more information and assessment would be required 
should expansion beyond Phase 1 be contemplated in the future in 
view of the possibility of this site being designated for develop- 
ment of a National Maritime Museum of the Pacific. 

A letter dated May 29, 1979 from the Chairman of the Parks Board 
was distributed at the meeting. The letter contained the following 
excerpt from the Park Board Minutes of the meeting of May 28, 1979: 


. . . " MARITIME MUSEUM EXTENSION 

This matter was discussed at the May 7th 
Board meeting and deferred pending the 
outcome of a public meeting on May 14th 
to discuss the proposed expansion of the 
Maritime Museum. The Superintendent and 
Chairman attended the meeting, along with 
approximately 30 residents, the majority 
of which expressed favourable reaction to 
the proposal. Board members received copies 
of a report dated May 24th prepared by the 
Planning and Development Division on this 
matter . 


cont'd. 
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Clause No. 5 cont'd: 


After discussion, it was regularly moved 
and seconded 


RESOLVED: That the Park Board endorses in' 


principle Phases A and B of the 
Development concept for the 
Maritime Museum extension, 
subject to satisfactory resolution 
of parking and street access issues 
to be resolved with the City Engineer 
and, further, subject to approval 
of all plans and specifications by 
the Superintendent of Parks. 


- Carried. " . . . 


Mr. M. Duncan, Vancouver Museums and Planetarium Association, 
advised that a public meeting was held on May 14, 1979 to discuss 
the proposed expansion. No opposition was registered. He also 
advised that a restaurant had been discussed at one time but not 
seriously entertained. 

After discussion, the Committee 

RECOMMENDED 

THAT the proposed Phase 1 expansion of the Maritime Museum 
be approved in principle and that the Vancouver Museums and 
Planetarium Association be asked to respond to the physical 
and financial concerns raised in the City Manager's Report 
dated May 11, 1979. 

6 . City Land - First and Cassiar 

Letters dated May 31st from Dr. V. Setty Pendakur, Chairman 
of the New Temple and Community Centre Building Committee, Akali 
Singh Sikh Society, addressed to Alderman Harcourt and members of 
the Planning and Development Committee and to Mayor Volrich and 
members of Council, were distributed at the meeting (copies circu- 


Dr. Pendakur requested that this matter be deferred to give 
the Society an opportunity to discuss a proposal to build a community 
centre on the land at 1st and Cassiar, with officials in the Planning 
Department and Properties Office. 

RECOMMENDED 

THAT the matter of disposition of .81 hectares (2.0 acres) 
of City-owned property at the northeast corner of 1st Avenue 
and Cassiar Street be deferred. 


lated) . 


* * * * 


The meeting adjourned at approximately 2:45 p.m. 


* * * * 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


MAY 31, 1979 


A meeting of the Standing Coininittee of Council on Community 
Services was held on Thursday, May 31, 19 79, in Committee Room 
No. 1, Third Floor, City Hall, at approximately 1:30 P.M. 


PRESENT: 
I 

COMMITTEE CLERK: 


Alderman Rankin, Chairman 
Alderman Bellamy 
Alderman Gerard 
Alderman Little 
Alderman Marzari 

H. Dickson 


Adoption of Minutes 

The minutes of the Community Services Committee meeting of Thursday, 
May 17, 1979 were adopted. 

Recorded Vote 

Unless otherwise indicated, votes of the Committee on all items 
are unanimous. 


RECOMMENDATION 

1. Hildon Hotel, 50 West Cordova Street 

The Committee had before it for information a City Manager's 
report dated May 24, 1979 (copy circulated) in which the Acting 
Medical Health Officer reported on the lengthy delays by the 
operator of the Hildon Hotel in bringing his building up to 
standards required in the Lodging House By-law. 

The report concluded with a statement that the interim 
operating permit for the premise expires May 31st, 1979, and the 
Acting Medical Health Officer is unable to re-issue an operating 
permit because of non-compliance with the Lodging House By-law. 
This will require the lodging house portion of the Hildon Hotel 
to be vacated by June 30th, 1979. 

Mr. William Morris (operator of the Hildon Hotel) , along 
with the Director of Environmental Health, and a representative 
of the Chief Fire Warden appeared before the Committee on this 
matter, and the Committee was advised that tenants have been 
given notice by the Health Department to vacate the Hildon Hotel 
by June 30th, 1979 . 

The Director of Environmental Health advised the Committee 
Mr. Morris is a good operator considering the poor condition of 
the building and that it would be "a monstrous job" to bring 
the building completely up to standard. It was noted there are 
currently fifty-one tenants living in this 143-room building. 

Mr. Morris protested the Health Department's refusal to 
issue a further interim operating permit and said he has spent 
close to $100,000.00 over the past four years in attempts to 
improve the Hildon Hotel. 


Continued 
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Clause No. 1 Continued 

A representative of the Chief Fire Warden explained to the 
Committee the Hildon Hotel also fails to meet specifications 
in the Fire By-law and he detailed a number of the defects in the 
building, including a lack of fire doors and a deteriorated fire 
escape. 

The Chairman pointed out to Mr. Morris that if he repairs 
the building to the satisfaction of the Director of Environmental 
Health before June 30th, the Health Department could issue a new 
operating permit, although most of the remaining tenants may have 
vacated the building by June 30th. He also warned Mr. Morris that 
the condition of the lodging house portion of the hotel jeopar- 
dizes the liquor and restaurant licenses also issued to the Hildon 
Hotel. 

The Deputy Director of Social Planning, in his capacity as 
chairman of the Downtown Housing Implementation Committee, told 
the Committee a lot of accommodation in the Downtown area does 
not meet standards, may be uneconomic to upgrade and there may 
be an increase in the number of closures. He added that the 
Social Planning Department will assist with the relocation of 
the tenants from the Hildon Hotel. 

Following further discussion, it was 

RECOMMENDED 

THAT the City Manager's report dated May 24, 1979, 
on the Hildon Hotel, 50 West Cordova Street, be 
received. 


2 . Carlton Hotel, 314 Cambie Street 

The Committee had before it for information a City Manager's 
report dated May 24, 1979 (copy circulated) in which the Acting 
Medical Health Officer reported that his department has experienced 
ongoing difficulty with the management of the Carlton Hotel 
regarding the maintenance of the living accommodation and that the 
building is again lapsing into poor condition. 

The report concluded with a statement that the Acting Medical 
Health Officer cancelled the operating permit for the lodging 
house portion of the Carlton Hotel on May 30th, 1979, and that 
all tenants are to be removed from the premises by July 1st, 1979. 

It was noted during brief discussion that the operator of 
the Carlton Hotel has been requested to appear before Council 
on Tuesday, June 12, 1979, to show cause why the license for 
this hotel, as well as the Balmoral Hotel which he also operates, 
should not be suspended or withheld. 

It was 

RECOMMENDED 

THAT the City Manager's report dated May 24, 1979, 
on the Carlton Hotel, 314 Cambie Street, be received. 


Continued 
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3 . Traveller's Hotel, 57 West Cordova Street 

The Committee had before it for information a City Manager's 
report dated May 24, 1979 (copy circulated), in which the Acting 
Medical Health Officer reported that his department's records 
show a long history of poor maintenance and slow or negligible 
response to department requirements for improvements to the 
Traveller's Hotel. 

The report concluded that the Acting Medical Health Officer 
is unable to re-issue an operating permit beyond May 31st, 1979 
to the Traveller's Hotel because of non-compliance with the 
Lodging House By-law. 

Appearing before the Committee on this matter were the 
Director of Environmental Health and Mr. Steve Setynski, operator 
of the Traveller's Hotel. 

Mr. Setynski requested the Committee rescind the Acting 
Medical Health Officer's decision not to re-issue an operating 
permit and he asked for a month to show intent that the building 
can be brought up to standard. 

The Chairman replied that the Acting Medical Health Officer 
may issue a new operating permit once the building has been 
brought up to a condition satisfactory to him. 

The Chairman pointed out this hotel has a liquor license 
and a condition of Provincial regulations for a hotel liquor 
license is that there must be a certain number of rooms avail- 
able for tenants. The hotel's failure to comply with the Lodging 
House By-law therefore jeopardizes the liquor license. 

The Director of Environmental Health advised the Committee 
he has told Mr. Setynski that his management of the Traveller's 
Hotel is not competent and that even if the building were up- 
graded, there would still be a management problem. 

Following further discussion, it was 

RECOMMEND 

THAT the City Manager's report dated May 24, 1979, 
on the Traveller's Hotel, 57 West Cordova Street, 
be received. 


4. Mental Patients Association - 
Fire By-law Enforcement 


The Committee had before it for information a City Manager's 
report dated May 18, 1979 (copy circulated) which was prepared 
in response to a letter dated May 2nd, 1979 (copy circulated) 
from Ms. Marilyn Sarti of the Mental Patients Association 
complaining of financial difficulties in meeting requirements 
imposed by City Fire inspectors on halfway houses the Association 
operates. 

It was noted from the City Manager's report that the Fire 
Inspection Branch has re-examined the subject building at 1754 
West 11th Avenue and concluded that due to a Council resolution 
of October 15, 1973, it need meet only the requirements of a 
rooming house rather than the requirements of an institution. 


Continued . . . . 
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Clause 3 Continued 

(i) The term of the lease to be 10 years subject to 
one year's notice of cancellation if required 
for municipal purposes. 

(ii) The annual rental to be $215 per annum plus the 
equivalent of taxes, subject to review every 
five years. 

(iii) The lease area to be used for yard purposes - 
no buildings to be constructed upon it. 

(iv) The right to install and maintain public 
utilities in the lease area to be reserved. 

(v) Agreements satisfactory to the Corporation 
Counsel. " 

Your Board 

RECOMMENDS the foregoing report of the City Engineer, 
Corporation Counsel and Supervisor of Property and 
Insurance be adopted. 

INFORMATION : 
4. Outdoor Burning 

In accordance with Council resolution of November 10, 1970 
requesting a report from the City Engineer, Fire Chief and 
Director of Permits and Licenses "regarding the effect of 
burning allowed on the atmosphere in Vancouver, the effect 
real and anticipated on City streets, the fire hazards 
created, and the anticipated additional cost of refuse 
collection if outdoor burning is totally banned", the 
following is submitted by these Officials: 

"A. Effect on the Atmosphere 

The Director of Permits and Licenses advises that 
Outdoor Burning, as presently permitted on four 
weekends in each year, will contribute to air pol- 
lution, but not likely to any great extent. It 
is nearly impossible to measure the pollutants 
emitted on these occasions. However, it is 
estimated to amount to approximately 2%, of the 
total pollution present. Complaints have been 
received at t±iese times, the nuniber varying with 
prevailing weather conditions at the time which, 
in turn, affects the nuisance value of the emi- 
ssions from this source. 

B. Fire Hazards 


The Fire Chief reports the following facts relative 
to outdoor burning of garden refuse permitted by the 
Fire By-law on the week-ends of October 31, 1970 
and November 7, 1970 as approved by Council on May 
6, 1969. 

Fire apparatus responded to rubbish fire calls and 
telephone complaints and enquiries concerning out- 
door burning were received as follows: 
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Accordingly, the standards required for the two and a half 
storey frame dwelling at 1754 West 11th Avenue have been reduced 
and Ms. Sarti told the Committee her Association will have no 
difficulty meeting the standards of a rooming house. 

Following brief discussion, it was 

RECOMMENDED 

THAT the City Manager's report dated May 18, 1979, 
on fire by-law enforcement and the Mental Patients 
Association, be received. 


5. Spring Quarter 1979 Community 
Services Grants Report 


The Committee had before it for consideration a City Manager's 
report dated May 25, 1979 (copy circulated) in which the Director 
of Social Planning reported on fourteen (14) applications for 
community services grants totalling $121,408.00. 

In the report the Director of Social Planning recommended 
that five of the applicants receive grants totalling $26,668.00. 

Appearing before the Committee on this matter was the Deputy 
Director of Social Planning who, in response to questions from 
the Committee, explained the necessity for grant applications to 
be reported to the Committee periodically through the year rather 
than all at one time. 

The Committee then reviewed each of the fourteen applications 
individually with the Deputy Director of Social Planning answering 
questions and commenting on each. 

Following discussion, it was 

RECOMMENDED 

A. THAT Council approve grants from the 1979 Contin- 
gency Reserve to the following organizations in 
the amount listed: 


- Hastings-Sunrise Seniors Drop-In Centre 

- Sierra Club of Western Canada Vancouver Group 

- T.O.P.S. (Take Off Pounds Sensibly) 

- B.C. Mental Retardation Institute 

- AAP-KI-MEHFIL Cultural Society 

- B.C. Symposi;am 

- Downtown Eastside Women's Centre 


- Champlain Villa Day Care Society 

- Children's Play Resource Centre 

- Senior Citizens Outreach Society 

- Sport B.C. Summer Sport Program 

- Canadian Wheelchair Sport Asso- 


$1,518 
2,650 
4,500 
7,500 


ciation B.C. Division 


10,500 


B. THAT no grant be made to the following organizations: 


Continued . 
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C. THAT the Director of Social Planning discuss 
the administration problems of the Grandview 
Free Store Workshop Society with appropriate 
Provincial officials and report back to the 
Community Services Committee the reasons why 
the Ministry of Human Resources discontinued 
funding the Grandview Free Store Workshop 
Society . 

D. . THAT no action be taken on the application 

of the 1979 Women's International Field 
Hockey Tournament Society for a grant. 


The meeting adjourned at approximately 3:15 P.M. 


* * * * * 
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A meeting of the Standing Committee of Council on 
Transportation was held on Thursday, May 31, 1979, in the 
No. 1 Committee Room, third floor. City Hall, at approximately 
3:30 p.m. 


PRESENT: 


Alderman W. 
Alderman D. 
Alderman H . 
Alderman M. 
Alderman H . 


Kennedy , 

Bellamy 

Boyce 

Harcourt 

Rankin 


Chairman 


COMMITTEE CLERK; 


J . Thomas 


The minutes of the meeting of May 3, 1979, and of the 
Joint Transportation and Planning and Development Committee 
meeting of May 3, 1979, were adopted. 


RECOMMENDATION 

1 . Request to Reinstate Official Traffic Commission 

Mrs. Edie Robinson, Chairman, Safety Committee, Vancouver 
Parent- Teacher Council, addressed the Committee on her organ- 
ization's request that the Official Traffic Commission be 
reinstated, contained in a communication dated April 27, 1979, 
advising as follows: 

"At a recent meeting of the Vancouver Parent-Teacher 
Council a report was submitted by our representative 
to the Vancouver Traffic and Safety Council, regarding 
traffic and safety problems throughout the City. 
During the discussion period it was recommended that 
we ask the City Council to reinstate the Office of 
Official Traffic Commission at City Hall." 

Mrs . Robinson reviewed the concerns of the Parent-Teacher 
Council, outlined in a brief dated May 31, 1979 (circulated), 
and recalled organizations such as the Council and Vancouver 
Traffic and Safety Council had direct representation on the 
O.T.C. and were able to bring their concerns to the Commission's 
attention. 

The Chairman pointed out the Commission was abolished by 
Council in May, 1976. When the Standing Committee on Transport- 
ation was appointed in January, 1977, it took over the functions 
of the O.T.C. and had been dealing with them in a much more 
effective way. Members of the Committee welcomed delegations 
from citizens and had in fact considered many presentations 
from parent/teacher groups concerned about traffic conditions 
at a number of City schools . 
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RECOMMENDED 

THAT the Vancouver Parent-Teacher Council and 
Vancouver Traffic and Safety Council be invited 
to attend meetings of the Committee when matters 
concerning these two organizations are scheduled 
for consideration. 


2. Rapid Transit Project and Concerns of 
the Vancouver City Planning Commission 

City Council on March 20, 1979, when considering a Vancouver 
City Planning Commission brief dealing with a sub-committee's 
report and recommendations on transit concerns, resolved: 

"THAT a communication from the Vancouver City Planning 
Commission dated March 14, 1979, on Transit Concerns, 
be referred to the Standing Committee on Transportation 
for consideration of the policy matters contained in 
this letter, in conjunction with a report from the City 
Manager on the technical aspects raised in the 
communication : 

FURTHER THAT Mr. Spaeth and Mr. Ward of the Urban 
Transit Authority be requested to be present at the 
Committee meeting at that time, to provide input 
into the discussion." 

The Committee had for consideration the following reports 
(circulated) : 

City Manager's Information Report dated May 22, 1979 

- V.C.P.C. brief dated March 14, 1979 

- Report dated May 10, 1979, submitted by the G.V.R.D.'s 
L.R.T. Project Director, commenting on points raised 
in the V.C.P.C. brief. 

Present for the discussion were Mr. D. Fairbrother, 
Chairman of the V.C.P.C. transit sub-committee; Mrs. H. Symonds , 
Executive Co-ordinator ; Mr. G. Farry, G.V.R.D. Planning 
Administrator; Mr. D. Spaeth, Director, G.V.R.D. L.R.T. Project; 
Mr. L. Ward, Urban Transit Authority. 

Alderman Harcourt referred to the documentation before 
the Committee for review and submitted the timing was inappro- 
priate in view of a major L.R.T. report due to be presented 
by a Task Force at the end of June. Alderman Harcourt felt the 
material before the Committee should not be considered until 
the Task Force report had been presented. At that time, another 
meeting should be convened, in the evening if necessary, and 
the V.C.P.C, G.V.R.D. and U.T.A. representatives be invited 
to participate. 

RECOMMENDED 

THAT consideration of the Manager's Report dated 
May 22, 1979, V.C.P.C. brief dated March 14, 1979, 
and G.V.R.D. L.R.T. Project Director's communication 
dated May 10, 1979, be deferred pending a special 
meeting to be convened following presentation of the 
report of the Task Force on L.R.T. 
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3 . Transportation for the Handicapped 

The Committee had for consideration a City Manager's Report 
dated May 10, 1979 (circulated), in which the City Engineer 
reported on Recommendation 4C contained in the report on 
transportation for the handicapped approved by Council on April 3, 
1979. Recommendation 4C reads as follows: 

"Increase the fleet of 15 vehicles by 2 vehicles for 
exclusive use in Vancouver, (cost - $241,740, includes 
reduced fares per 5(b) below; additional 1979 funds 
required - $71,600) ." 

The City Engineer reported discussion had taken place with 
handicapped representatives and agreement reached on an alter- 
native which would provide a higher level of service at no 
additional cost, involving the leasing of one additional vehicle 
rather than two, and using the committed funds for an additional 
40 hours per week of evening and weekend service. 

Alderman Harcourt, one of Vancouver's representatives 
on the U.T.A., reported proposals relating to a transportation 
service for the handicapped would be discussed at a meeting to 
be arranged in the near future, between the U.T.A. and the 
Provincial Cabinet. He would be reporting back to Council on 
the outcome of that meeting. 

Following discussion, it was 
RECOMMENDED 

THAT item 4C of the City Manager's Report dated 
March 27, 1979, be revised and approved as follows: 

Increase the fleet of 15 vehicles by one vehicle 
for exclusive use in Vancouver and provide an 
additional 40 hours (approximately) of weekend 
and evening service in Vancouver (cost $241,740, 
includes reduced fares per 5(b) below; additional 
1979 funds required $71,600). 


4. Adjustment of Bus Stops West Side 
of Oak Street Near 49th Avenue 

In a City Manager's Report dated May 17, 1979 (circulated), 
the City Engineer reported on a review of bus stop spacing and 
arrangements in the vicinity of the intersection of Oak Street 
and 49th Avenue, as a result of a complaint. 

The City Engineer suggested replacing the southbound stops 
at 48th and 50th Avenues with a single stop at 49th Avenue 
would facilitate transfers and encourage pedestrians to cross 
Oak Street at the signalized intersection. 

RECOMMENDED 

THAT the bus stop on the west side of Oak Street at 
48th Avenue and 50th Avenue be cancelled and that a 
bus stop be established on the west side of Oak 
Street at 49th Avenue. 
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5. 


Bus Stop Request - North Side 
of Robson Near Beatty 


On September 14, 1978, when discussing improvements to the 
Fraser/Cambie bus route, the Committee noted a need for an 
additional bus stop at the north end of the Cambie (Connaught) 
Bridge, and recommended: 

"THAT the City Engineer be instructed to re-examine 
the feasibility of establishing a bus stop at the 
north end of the Cambie Bridge to serve workers 
employed in the area." 

In a City Manager's Report dated May 14, 1979 (circulated), 
considered by the Committee this day, the City Engineer reported 
a detailed analysis had been carried out on three possible 
options for placement of an additional stop; however, it was 
concluded the implementation of these modifications would 
severely detract from the safe operation of the Beatty/Robson 
intersection. For all three options, it was felt consideration 
of capacity, accident potential and cost outweighed increased 
convenience . 

Following discussion, it was 

RECOMMEND 

THAT the existing bus stop arrangements on the north 
side of Robson Street, west of the Connaught Bridge 
not be changed. 


* * * * * 


The meeting adjourned at approximately 4:05 p.m. 
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STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


May 31, 1979 


A meeting of the Standing Committee of Council on 
Finance and Administration was held on Thursday, May 31, 
1979, at 3:30 p.m., in the No. 3 Committee Room, third 
floor. City Hall. 


PRESENT: 


Alderman Puil (Chairman) 


Alderman Little 
Alderman Ford 


Alderman Gerard 
Alderman Marzari 


CLERK: 


G. Harden 


RECOMMENDATION : 

1. Fire Underwriters Survey - City of 
Vancouver - Fire Defences 


The Conunittee considered the attached letter dated 
May 29, 1979 and survey recommendations for the City of 
Vancouver for insurance grading purposes from Mr. A.H. Piper, 
Supervisor, Fire Underwriters Survey. The survey commented 
on water supply plans and records, staffing of training 
division, training facilities, training of officers, fire 
service communications, and fire safety control. 

In the ensuing discussion, the Committee expressed 
dissatisfaction with the survey results in light of the current 
operation and administration of the Vancouver Fire Department. 
The question of equitable rating of the adjacent municipalities 
was raised and linked with the Vancouver fireboat (Vancouver 
received a rating of 2 which is higher than the other munici- 
palities' 5 rating). 

Mr. Wyatt, Permits and Licenses Department, and 
Mr. Bratton, Water Works, reported on the storing of plans 
and records which are vital to the operation of the water 
works distribution system. 

Mr. Piper stated that it is not the function of the 
Fire Underwriters Survey to advise on the rate structures 
which are set for each municipality. There are two organi- 
zations that generally look after the insurance industry 
regarding rates - The Insurance Bureau of Canada and the 
Insurers Advisory Organization of Canada. They establish 
rates which are advisory only and are supplied to individual 
insurance companies. 

Following further discussion, it was 
RECOMMENDED 

A. THAT Mr. Piper be requested to review his 
survey in light of discussions held today, 
and submit a revised report to the Committee. 
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B. THAT Mr. K.F.W. Malthouse, Manager, Insurance 
Bureau of Canada, be requested to attend a 
meeting of the Committee to advise as to why 
the City of Vancouver's fire insurance 
premiums are not rated in a better fashion, and 
why insurance premiiams are the same for Vancouver 
and adjacent municipalities when Vancouver is 
graded higher than adjacent municipalities. 

C. THAT the City Manager investigate what legis- 
lation affects the setting of fire insurance 
rates and invite the appropriate people in 
this regard to meet with the Committee. 

D. THAT the City Manager prepare a report to 

the Committee commenting on the revised survey 
and the City's current position. 


2 . "Firehouse Five" - Grant Request 

The Committee considered a Manager's Report dated 
May 22, 1979 advising as follows: 

"The Fire Chief has received a request from the "Firehouse 
Five" for financial assistance to replace their present dress 
costumes . 

The Firehouse Five is a group of seven from the Fire Depart- 
ment who entertain senior citizens, veterans and handicapped 
that are confined to extended care homes and hospitals. 
Over the past ten years they have performed approximately 80 
times per year strictly on their own time. Many letters have 
been received by the Fire Chief and Mayor from groups that 
have been entertained, commending the Firehouse Five for 
their voluntary performance and thanking them for such 
excellent entertainment. 

The present dress of the group (which is now five years old) 
consists of a white shirt, vest and firemen's trousers. 
They are requesting assistance to replace their shirts and 
vests, purchased at that time with their own funds, with a 
dress of shirt, vest and candystripe blazer. Cost of each 
outfit is estimated at $125 per member for a total of $875. 

The Fire Chief requests Council consider assisting this group 
of firefighters with funds of $875 to permit continuance of 
this voluntary public service as it not only provides good 
entertainment for the elderly and handicapped but generates 
good public relations for both the City and the Fire Department. 

The Comptroller of Budgets and Research advises that this 
should be considered as a grant request from an outside 
organization. The source of funding would normally be the 
"Other" grant category. However, as all 1979 funding in this 
category has already been allocated or committed, the source 
of funding, if approved, would be contingency reserve." 

Following discussion, it was 
RECOMMENDED 

THAT a grant of $875 be approved for the Firehouse 
Five to permit continuance of its voluntary public 
service., the source of funding to be contingency reserve. 
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3. Brock House Society - Grant Request 

The Committee considered the attached Manager's Report 
dated May 28, 1979, wherein the Director of Finance reported 
on the Brock House Society's request for a capital grant in 
the amount of $62,315 to improve Brock House landscaping as 
required in the development permit for rehabilitation of 
Brock House. The property, including the grounds and 
improvements, is the property of the Park Board assigned for 
the use of the Brock House Society as a senior citizens 
centre under a lease agreement between the City, Park Board 
and the Society. 

Mrs. A. Molaro, President, Brock House Society, and 
Commissioner A. Livingstone, Vancouver Park Board, spoke on 
behalf of the Society. The Society requested a grant from 
the City to enable it to contract with the Vancouver Park 
Board to carry out landscaping requirements of the City 
development permit. The Park Board has designed the proposed 
development and has undertaken to absorb approximately 
$16,745 of the cost. Commissioner Livingstone advised that 
the Society could reduce the height of the proposed fence and 
volunteer senior citizens could maintain flower beds and 
grounds, this way the Society could manage with a reduced 
grant of $55,000. 

The Director of Finance advised that the total cost to 
comply with the requirements of the development permit as 
shown in the Manager's Report is $32,505, and he suggested 
the following alternatives to the Committee: 

a. Fund the total of $62,315 (as it may be adjusted) 
which will satisfy all of the landscaping require- 
ments, including Development Permit Requirements. 

b. Fund Development Permit Requirements of $32,505 
plus some further selected items from those shown 
in the total of $62,315. 

c. Fund only the Development Permit Requirement of 
$32,505. 

d. Not approve any part of the request. 
Following discussion, it was 

RECOMMENDED 

THAT City Council approve a grant of $32,505 to the 
Brock House Society to improve the landscaping, as 
required in the development permit for the rehabi- 
litation of Brock House. 


4. Automated Circulation for Vancouver Public 

Library and the Greater Vancouver Library Federation 

The Committee considered the attached Manager's Report 
dated May 11, 1979, wherein the Acting Director of the Vancouver 
Public Library reported on an automated circulation system 
for the Vancouver Public Library. The report outlines bids 
received for the system, problems with the present system, 
costs of the proposal, and benefits of the proposed system. 
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Bids were received from five companies and the Evaluation 
Committee on the bids recommended the selection of ULISYS. 
The economics of this proposal based on present value over 
8 years is: 


COSTS OF PROPOSAL 


Present Value 


Capital Costs $1,151,099 $1,151,099 

Annual Operating Costs 131,160 940, 436 

TOTAL COSTS $2,091,535 


BENEFITS RESULTING 

Budget Savings 

Replacement Equipment 

for old system $ 45,000 $ 45,000 

Annual Operating Costs 272,920 1,956,863 

Increased operating costs 

of present system 27,500 197,179 

Increase in fines revenue 34,500 247, 368 

$2,446,410 


ECONOMIC SAVINGS 

Staff efficiency $ 54,000 $ 387,185 

Improved book selection 2 5,000 179,252 

TOTAL BENEFITS $3,012,847 


There is a high probability that Burnaby and Richmond 
Public Libraries will make a commitment to join the circu- 
lation system before the end of the year. It is estimated 
that this would reduce VPL's Total Capital Costs to $977,833, 
and our Annual Operating Costs to $113,901. 

Other Greater Vancouver Library Federation libraries 
will probably take longer to participate. Their decisions 
will not make a significant difference to Vancouver Public 
Library costs, but those Greater Vancouver Library Federa- 
tion libraries who make a decision this year will be able to 
participate on better terms than those who decide later and 
have to bear all the incremental costs of expansion. 

The GVLF Board of Directors is also preparing a submission 
to the Provincial Secretary for a provincial grant to meet the 
cost of conversion, i.e. converting library book records to 
machine readable form. This could reduce our Total Capital 
Costs to $809,211. 

Mr. C. Cotterall, Chairman, and Mr. T.B. O'Neill, 
Assistant Director, Vancouver Public Library, attended the 
meeting and spoke to their request. The Director of Finance 
advised that any savings would be deducted from the Library 
Board budget. 
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Date Apparatus Damage Telephone Complaints 
Response and Enquiries 


Oct. 

31/70 


Nil 

533 

Nov. 

1/70 

9 

Nil 

149 

Nov. 

7/70 

3 

Nil 

61 

Nov. 

8/70 

6 

Nil 

39 


In addition, the Fire Warden's Branch received during 
this period an average of 15 complaints per day, among 
them many who were vehemently concerned about the air 
pollution. One Doctor expressed his concern over 
some of his patients with respiratory ailments fol- 
lowing the weekend of October 31, 1970. 

One complainant, suffering from asthma^ reported that 
she was having extreme difficulty breathing due to 
the smoke in the Kerrisdale area where she resided. 

The fire apparatus was dispatched as above to the 
following types of complaints: 

Citizens burning leaves on City property: citizens 
causing excessive smoke by burning materials other 
than garden refuse: fires left unattended: citizens 
mistakenly believing a building was on fire. No 
damage was reported on any of the fires attended. 

Fire Department experience over the years indicates 
that there is a fire hazard created by outdoor burning 
from flying brands igniting roofs of buildings etc. 

C. Effect on City Streets 

The City Engineer reports that although many people 
do their burning on the pavement and where the street 
surface is asphaltic concrete some damage is done, 
the cost to repair such damage would be a minor 
amount and the matter cannot be considered a real 
problem. 

D. Proposed Total Outdoor Burning Ban 

The City Engineer advises that if a total burning ban 
is placed in effect the estimated cost of the additional 
clean-up work will be between $40,000 and $50,000 
annually and that three additional special collection 
vehicles will be required at an estimated cost of 
$40,000. The money for both those items is recovered 
from the charges made for special pick-up." 

Your Board submits the matter to Council for its INFORMATION. 
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Following discussion, it was 

REC0r4MENDED 

A. THAT City Council approve the installation of a 
system for automated circulation in the Vancouver 
Public Library. 

B. THAT City Council accept the recommendation of 
the Evaluation Committee, approved by the Library 
Board to award the contract to Universal Library 
Systems Ltd., of Vancouver, for $787,099, 
comprising $699,099 for Hardware costs including 
4% Provincial Sales Tax and $88,000 for Software 
and Vendor's Installation Costs. And further 
approve the expenditure of $364,000 for Library 
Supervising Costs, and Conversion Costs of the 
Library's book and patron records to machine 
readable form, for a Total Cost of $1,151,099. 

C. THAT the purchase of the Hardware be through a 
lease- to-own contract, and that both the contract 
with the vendor and the leasing company be to the 
satisfaction of the City of Vancouver Law Department. 

D. THAT the additional Capital Costs of $452,000 be 
allocated from the Supplementary Capital Budget, 
$235,000 from 1979 and $217,000 from 1980. 

E. THAT the City Council approve costs for automated 
circulation for 1979 from the Contingency Reserve 
for $27,500 for Hardware Lease payments. 

F. THAT the City's Computer Services Division continue 
to act in an advisory capacity, including active 
participation in the selection of a project manager, 
during the installation of the automated library 
circulation system as proposed, and that the 
Division act as final arbiter for the City involving 
installation problems affecting the Library Board 
and the recommended vendor where mutual agreement 
between the parties cannot be achieved. 

(Alderman Puil left and Vice-Chairman Little assumed the chair.) 


5. Employee Newspaper - "The Town Crier" 

The Committee considered the attached Manager's Report 
dated May 22, 19 79, wherein the Director of Personnel Services 
reported on the employee newspaper - "The Town Crier" . 

The report includes results of a readership study, conducted 
as a research project by three B.C.I.T. senior students in 
the faculty of Administration Management Technology. 
Their primary information sources were: 

(a) A questionnaire distributed to 5500 City of Vancouver 
employees ; 

(b) Interviews with 13 Senior civic officials; 

(c) Qualitative analysis through consultation with the 
communications and marketing faculty of B.C.I.T. plus 
a review of several other employee newspapers. 
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The report summarized the results of the study as follows: 

"It would appear that the Town Crier has been generally well 
received by civic employees. Readership is reasonably high 
and a majority find the paper to be both interesting and 
informative. There is an equally clear message, however, 
that it could and should be improved, particularly in the 
area of including more articles directed at specific employee 
interests. 

Connected with this is the conclusion that the newspaper is 
understaffed. Experience over the past year has shown that 
we cannot rely to any great extent on input from employees 
to provide news items of current interest. Also, the present 
half-time arrangement with the editor simply does not allow 
him sufficient time to seek out and prepare reports on such 
material. A higher staffing level is essential if the paper 
is to make the desired impact. 

Another important issue is whether or not the Town Crier 
should be mailed to employees' homes. The main rationale 
for doing this was to attempt to achieve a high level of 
readership among other family members. The Readership Study 
suggests very strongly that this has not been accomplished. 
In the face of this, plus rising postage costs and the delays 
which we have encountered in the mailing process, the value 
of continuing with the present distribution method becomes 
very questionable. 

It was suggested in our Departmental Review that the Town 
Crier be published only every second month. That remains a 
possibility, but was not a popular one with the respondents 
to the Readership Survey. Also its contents would lack 
immediacy; items would be more than two months out of date 
before they reached the readers and thus would hardly qualify 
as news. If we are to alter the paper's content in the 
direction which the Survey suggests, publication every month 
is far preferable." 

Following discussion, it was 

RECOMMENDED 

A. THAT the Town Crier continue to be published on 
a monthly basis as was provided for in the 1979 
departmental budget. 

B. THAT the Town Crier be distributed directly to 
employees at their place of work rather than 
mailed to their homes for an estimated annual 
savings of $5,400 and a savings of $3,150 for 
the balance of 1979. 

C. THAT the newspaper Editor be hired for 3 weeks 
per month for the balance of 1979 rather than 
half-time for an estimated annual additional 
cost of $4,308 and an additional cost of $2,513 
for the balance of 1979. This results in a total 
net annual reduction of $1,092 with a net 
reduction for the balance of 1979 of $637. 


******************** 


EOR COUMCIL ACTION SEE PA6E(S)....i 



The meeting adjourned at approximately 5:00 p.m. 


******************** 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


May 31, 1979 


A special meeting of the Standing Committee of Council on 
Planning and Development was held on Thursday, May 31, 1979, 
at 7:30 p.m., in the Britannia Community Services Centre 
Library, 1661 Napier Street, Vancouver, B.C. 

PRESENT: Alderman Harcourt, Chairman 

Alderman Boyce 
Alderman Ford 


ABSENT : 


Alderman Kennedy 
Alderman Puil 


ALSO 
PRESENT: 


Alderman Bellamy 
Alderman Little 


CLERK : 


M. Cross 


RECOMMENDATION 

1. Grandview-Woodland Area Plan, Part I: Grandview-Victoria 
(Single Family, Duplex and Conversion Areas) 

The Committee considered a report of the City Manager 
dated May 16, 1979 (copy circulated) forwarding the Grandview 
Woodland Area Policy Plan, Part I: Grandview-Victoria (on 
file in the City Clerk's office). 

Ms. Ronda Howard, Grandview-Woodland Area Planner, with 
the aid of maps, charts and a slide presentation, detailed 
the proposed goals and policies for the Grandview-Victoria 
area, which covers roughly the Neighbourhood Improvement 
Programme designated area representing just over half of 
Grandview-Woodland' s total population. The current zonings 
are : 

- RS-1 (One Family Dwelling District) from Nanaimo Street 
to Temple ton Drive 

- RS-2 (One Family Dwelling District allowing suites) 
from Templeton Drive to Victoria Drive 

- RT-2 (Two Family Dwelling District) from Victoria 
Drive to Commercial Drive 

with some pockets of C-1 and C-2 commercial. 

The report notes : 

"At the recent public meetings and meetings with local groups, 
there has been generally a favourable reaction to the proposed 
Area Plan goals and policies. As its functioning has been 
discussion-oriented rather than recommendation-oriented, the 
Planning Committee does not have a formal recommendation, 
although most individual members have agreed with most policies. 
The item of strongest disagreement is townhouses in RS-2 
areas (Policy #7) : one or two members feel that townhouses 
should be allowed in RS-2 areas, although the Area Plan 
recommends a continuation of current Council policy to not 
allow townhouses in these areas. 
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The N.I. P. Committee has recommended approval of the Area Plan, 
including continuation of the policy of no townhouses in RS-2 
areas. They would also prefer that, in RT-2 areas where 
townhouses are allowed, there be an additional guideline on 
"clustering" to specifically limit townhouse developments to 
one per blockface. 

The Director of Planning however feels that this type of 
clustering guideline is not equitable, but that the existing 
townhouse guidelines will achieve the objectives of the Plan, 
including limiting the number and location of townhouse 
developments to situations where renovation is not feasible." 

The Grandview-Woodland Area Plan, Part I describes the 
area's history, physical and social characteristics and 
planning issues. The following goals emphasize maintenance 
of the existing social and physical character of the area 
reinforcing the stability of land use, retention of existing 
housing and improvement of services for existing residents: 

(a) Maintain the social character, including the family 
emphasis, income mix, and ethnic diversity. 

(b) Maintain the physical character. 

(c) Maintain and upgrade the existing housing stock. 

(d) Maintain affordable housing. 

(e) Allow for a gradual renewal of housing at approximately 
the same density as existing, through measures that 
respect the existing social and physical character. 

(f) Reduce the effects of through traffic on residential 
streets: to improve pedestrian safety and living 
environment. 

(g) Encourage local commercial uses which are conveniently 
located for area residents and physically in scale 
with their adjacent neighbourhood. 

(h) Bring neighbourhood park space up to City standards 
of acres per person. 

(i) Improve parks, playgrounds, schools and social services 
for all ages. 

(j) Provide opportunities for local resident involvement 

in planning and development matters, and in programming 
community improvements. 

To achieve the goals, the Area Plan presents policies 
in four sections: Housing, Traffic, Commercial and Parks 
and Services. 

HOUSING (Policies #1 - #20) 

Single Family Area: Maintain the single family character 
while allowing secondary suites north of First Avenue, subject 
to the owner living in the house and suite standards. 

Victoria to Templeton Area: Emphasize the two-family 
character by allowing construction of new two-family dwellings 
and by allowing existing single family houses to add one 
self-contained suite as a conditional use. Continue the 
existing Council policy of not allowing townhouses or garden 
apartments. 
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Commercial to Victoria Area: Maintain and encourage the 
diversity of housing types by continuing to allow single 
family houses and two-family dwellings as outright uses, 
and suites and townhouses as conditional uses. 

Commercial to Templeton Areas: Allow the following which 
are now not permitted: basement suites, front yard relaxations 
similar to those prevailing in the neighbourhood, infill 
housing with guidelines, and adding on to houses with suites. 
These would all be conditional uses, subject to approval of 
the Director of Planning. 

Turner-Ferndale Area: This is considered a separate sub-area 
by virtue of its double-fronting lots, most of which were 
re-subdivided before present Zoning and Subdivision By-laws. 
To allow filling- in of the remaining double- fronting lots, 
new houses should be allowed on half a lot as long as these 
are single family houses and provide an off-street parking 
space. No townhouses or garden apartments should be allowed. 


COMMERCIAL (Policies #21 and #22) 

The Area Plan would, with appropriate by-law amendments, 
allow existing corner grocery stores to be conforming and 
provide the possibility for new stores to be approved. 
At the William- Victoria intersection, twelve lots are zoned 
C-2; however, only three of these lots are developed as 
commercial uses. The Area Plan recommends that the remaining 
nine lots be re-zoned to residential, similar to the adjacent 
properties, and consistent with the existing land use. 


TRAFFIC (Policies #23 - #28) 

The key policy in this section of the proposed Area Plan is 
the recommendation for a complete study of traffic issues in 
all of Grandview-Woodland and the preparation of a Neighbour- 
hood Traffic Plan, with specific attention to methods of 
reducing through traffic on residential streets, an issue of 
special concern to local residents. 


PARKS AND SERVICES (Policies #29 and #30) 

This section notes the below-average acres of park per person 
in Grandview-Woodland and recommends that the City designate 
all of Grandview-Woodland as a priority for additional park 
space and request the Park Board to prepare a park acquisition 
and development plan. 


Implementing the proposed Goals and Policies of the 
Area Plan will involve mainly re-zonings, as well as the 
Engineering traffic study and Park Board park acquisition 
and development plan. 

The City Engineer is concerned that Policy No. 16 would 
reduce the off-street parking requirements on properties 
without secondary access from two spaces per unit to one 
space per unit for buildings of one or two units, increasing 
the on-street parking congestion. 
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Clause No. 1 cont'd : 

The suggested Traffic Plan (Policy No. 23) is an intensive 
study requiring large numbers of field staff, and has custom- 
arily been done through temporary student employment programs. 
As no such programs have been approved recently, staff would 
be unable to complete this study in 1979. 

Policy No. 24 specifically retains the local classifi- 
cation of Venables from Victoria to Nanaimo as a local street. 
Any conclusions regarding specific street classifications 
should occur after the traffic plan is developed. 

Most of the residents present at the meeting favoured the 
adoption of the Area Plan as it reflects the wishes of the 
area. Some comments from the public include: 

- key words are 'retain' and 'maintain' 

- bus service, particularly east/west, has to be 
improved 

- much discussion with respect to Commercial Drive 
and lack of parking 

- there may be further discussion with respect to 
the policy recommending against townhouses in the 
Victoria-Templeton area 

A petition was submitted by Mr. and Mrs. R.E. Armstrong, 
on behalf of the residents of the McSpadden Park area. 
The petition, containing 29 names, requests the Planning 
Department to incorporate in the Plan the following suggestions: 

"(1) At the intersection of First Ave. and Commercial Drive, No left- 
hand turns between the hours of 3:00 p.m. & 7:00 p.m. 

(2) At the intersection of First Ave. and Victoria Drive, No left-hand 
turns between the hours of 3:00 p.m. & 7:00 p.m. 

(3) And to slow dovn the speeding traffic on 3rd. Ave., 6th. Ave., and 
7th. Ave., have the City Planning Department incorporate about five 
speed-bumps on each of these blocks, between Commercial & Victoria 
Drives ' . 

(k) At the intersection of Commercial Drive & Grandview Highway, have 
a traffic signal installed. 

(5) Behind the residents of 6th. Ave., to the northside, adjacent to 
McSPADDM PARK, make a lane or alley to run from Victoria Drive, 
and to have it join into the 5th. Ave.— McSPADDM Ave. U., for the 
use of emergency vehicles such as: Ambulances, Fire Vehicles, and 
Police Cars, with the liter for the purpose of security patrolling 
of the park at night. Plus, the residents of 6th. Ave. would have 
access to the back of their property in order that they could move 
their vehicles off of 6th. Ave., and would help to lessen some of 
the congestion in the area." 
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B. 


C. 


. 1 cont'd: 


Committee 


THAT the Goals, Sub-area Goals, Policies and 
Guidelines as set out in the Grandview-Woodland 
Area Policy Plan, Part I, Grandview-Victoria 
be approved. 

THAT Policies #23 and #28 relating to a Neighbour- 
hood Traffic Plan and improvements to bus service, 
be referred to the City Engineer and Director of 
Planning in consultation with local residents for 
report to City Council on appropriate means of 
implementation, as necessary. 

THAT Policy #29 relating to a park acquisition 
and development plan, be referred to the Park 
Board in consultation with the Director of 
Planning, other civic departments, the School 
Board and local residents for report on 
implementation within six months. 

THAT the Director of Planning prepare amendments 
to the Zoning and Development By-law to submit 
directly to Public Hearing, based on the Plan 
Policies and Guidelines outlined in the City 
Manager's Report dated May 16, 1979 and the 
Grandview-Woodland Area Plan, Part I. 


meeting adjourned at approximately 9:45 p.m. 


******************** 


******************** 




CITY OF VANCOUVER 
SPECIAL COUNCIL - JUNE 14, 1979 


A Special Meeting of the Council of the City of Vancouver 
was held on Thursday, June 14, 1979 in the No. 1 Committee Room, 
Third Floor, City Hall at approximately 7.30 p.m. 

PRESENT: Mayor Volrich (arrived 8.15 p.m.) 

Aldermen Bellamy, Harcourt, Kennedy, 
Marzari, Puil and Rankin 

ABSENT: Aldermen Boyce, Ford, Gerard 

and Little 

CLERK TO 

THE COUNCIL R. Henry 


Appointment of Chairman 

As the Mayor was not present at this point in the proceedings, 
it was 

MOVED by Aid. Marzari, 
SECONDED by Aid. Rankin, 

THAT Alderman Harcourt assume the Chair. 

- CARRIED UNANIMOUSLY 


Local Improvements by Petition 
and on the Initiative 


MOVED by Aid. Rankin, 
SECONDED by Aid. Bellamy, 

THAT this Council resolve itself into a Court of Revision for 
the purpose of hearing complaints against the proposed assessments 
or the accuracy of frontage measurements, or any other complaint 
which persons interested may desire to make and which is by law 
cognizable by the Court, Alderman Harcourt in the Chair. 

- CARRIED UNANIMOUSLY 


COURT OF REVISION 


Pavements and Curbs and Lane 
Pavements on the Initiative - 
Schedule # 455 


Pavements and Curbs , Lane Pavements , 
Sidewalks , Speed Bximps by Petition - 
Schedule # 456 


The Court noted Schedules 455 and 456 as submitted by the 
Collector of Taxes listing various local improvement projects on the 
initiative and by petition. 

Project Nos. 12, 13, 66, 74 and 86 on the initiative were 
noted as having been defeated by sufficient owners objecting. 


Special Council (Court of Revision), June 14, 1979 2 


The Court also noted proposed changes in measurements to 
projects 7, 44 and 119 which revised the estimated costs. 

MOVED by Aid. Rankin, 
SECONDED by Aid. Marzari, 

THAT Schedule # 455 and 456 be approved after amending the 
measurements and estimated costs in projects 7, 44 and 119 in 
Schedule 456 as proposed by the Collector of Taxes. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Rankin, 
SECONDED by Aid. Marzari, 

THAT the Court of Revision rise and report. 

- CARRIED UNANIMOUSLY 


COUNCIL 


MOVED by Aid. Bellamy, 
SECONDED by Aid. Puil, 

THAT the report of the Court of Revision be received. 

- CARRIED UNANIMOUSLY 


Local Improvement; Subsequent Procedure 

The Council heard the following representations speak for or 
against the projects listed: 

Schedule & Comments 
Project No. 


Mr. Jack Baker 456/17 


Ms. Beatrice Kellie 455/062 


Mr. Alan Morris 456/12 


Ms. Magdalen Jeles 456/11 


Concerned re endangering trees 
and indicating some people who 
had supported the original 
petition were now opposed. 

Opposed because of restricted 
parking as a result of night 
school students and nearby 
food store. 

Traffic problem at intersection 
of lane and 49th Avenue and 
proposed widening pavement. 

No back lane and proposed drop 
curb to enable parking from 
street. 


Mr. George Metzker 455/009 Opposed for financial reasons. 

Felt local improvement charges 
were excessive. 

Discussion followed re deferring 
charges . 


(At this point in the proceedings the Mayor arrived and 
assumed the Chair) . 
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Mr. Orie Davey 


Mr. W. Rueger 


456/108 


456/104 


I<Ir. Fred Rollins 


Ms. Patricia Coutts 


455/012 
/Q13 
/014 


456/020 


Mr. & Mrs. Pattinson 
Mrs . Economy 

Mrs. Gladstone 
Resident 


456/004 
455/090 

456/094 
455/10 


Enquired as to why he had to 
pay increased costs and felt 
the old local improvement rate 
should be charged in his case. 

Expressed concern on water 
flowing on to his property 
because of the grade of the 
lane. Wanted some traffic 
deterrent such as speed bumps. 

Felt excessive costs were 
being applied against his 
business when improvement was 
not needed on his side of the 
street. 

Proposed the project be delayed 
until traffic problem in area 
is solved. Filed counter 
petition indicating some owners 
who had previously signed 
original petition now wished 
the project delayed. 

Parking problems in area. 
Requested resident only parking 
restrictions. 

Objected to project. Was of the 
opinion it would be utilized as 
parking for Vancouver General 
Hospital visitors. 

In favour. 

Objected to project. Felt it 
would not benefit properties. 


Council then considered a report of the City Manager dated 
May 29, 1979 in which the City Engineer reported on subsequent 
procedure. 


MOVED by Aid. Rankin, 

THAT Project 62 (455) , lane south of Broadway from Trafalgar 
Street to Larch Street be deferred pending a report from the City 
Engineer to the Transportation Committee on the feasibility of 
installing "resident parking only" signs and the examination of off 
street parking. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Rankin, 

THAT Project 12 (456) , Fleming Street, 47th Avenue to 49th 
Avenue be approved but the pavement be increased to 32 ft. at the 
intersection from the lane to 49th Avenue. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Harcourt, 

THAT Project 11 (456), Fairmont Street, from Kingsway to Horley 
Street be deferred pending a report from the City Engineer and the 
Director of Planning to the Standing Committee on Planning and 
Development with respect to the policy on front yard parking. 

- CARRIED UNANIMOUSLY 
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RECOMMENDATION : 


5. 


Study of the City's Communications Requirements 


The City Engineer reports as follows: 


"On November 12, 1970, City Council considered the report 
on 'the Police manpower and equipment requirements', and 
requested a further report on the communications studies. 

In addition to the Police Department, several other 
Departments, including Fire, Engineering and Social 
Service, find the present communication systems should 
be improved and are agreed that new equipment is available 
which will enable them to operate more efficiently. 

The need for improvements to the systems results from the 
growth in staff and in the public's requests for more 
service. The rate of growth of the requests is shown 
in the following table which compares the number of 
emergency calls answered in 1950 and in 1959. Although 
the population during the same period increased by less 
than 15%, calls for assistance to the Police and Fire 
Departments have increased by approximately 50%. 

Department 1950 1959 % Increase 


The 1971-75 Five Year Plan provided the following Com- 
munications Program:- 


Before proceeding with the Program, the following investi- 
gations should be made to establish guidelines for develop- 
ing the most effective communication systems. 

(a) Studies indicate that more sophisticated radio equip- 
ment is required for efficient communications between 
office personnel and field personnel, for supervision 
and for the transmission of information. More ef- 
ficient use can be made of the radio systems working 
in conjunction with the new Police information re- 
trieval system for identification of criminals and 
wanted vehicles, and for recording the status and 
location of units to increase the speed of response 
to alarms. 

(b) The existing telegraph type fire alarm system is 
relatively slow and inflexible as compared to the 
modern 'digital ' systems. Alternate systems should 
be studied and considered before the Fire Alarm 
Dispatch Headquarters is relocated. 


Police 51,093 
Fire (including inhalator) 5,559 


95,453 
9, 055 


55% 
36% 


A. Communications Centre $495,000 

B. Extension of the Fire Alarm System $250,000 

C. Radio Improvements $ 57,500 
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MOVED by Aid. Rankin, 

THAT Project 9 (455) , Triumph Street, from Templeton Street to 
Garden Street, be deferred pending a report from the City Engineer 
on the procedure and implementation of deferring local improvement 
charges. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Marzari, 

THAT Project 108 (456) , lane south of 28th Avenue from Ross 
Street to Inverness Street, be approved subject to a report from 
the City Engineer to Council permitting special relief of the 
present cost sharing rate and granting the previous rate. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Harcourt, 

THAT Project 14 (455), Fifth Avenue, from Guelph Street to 
St. George Street, be reduced in scope and only the south side be 
paved and curbed. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Rankin, 

THAT Project 20 (456) , Oxford Street, Kootenay to Boundary, 
be deferred and referred to the Transportation Committee for consider- 
ation after the Committee has discussed the traffic problems in the 
area with the Burnaby Council and further that both petitions 
received in respect of this project be compared, 

- CARRIED 

(The Mayor opposed.) 


MOVED by Aid. Harcourt, 

THAT Project 4 (456) , 15th Avenue, Main Street to Sophia Street, 
be deferred and a report be submitted to the Transportation Committee 
on the feasibility of "resident parking only" signs being installed. 

FURTHER THAT Mr. & Mrs. Pattinson be advised when the matter will 
be considered by the Committee. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Rankin, 

THAT the recommendations of the City Manager, as contained in 
his report of May 29, 1979, be approved after taking into account 
the previous resolutions recorded in these minutes. 

- CARRIED UIJANIMOUSLY 


The Court adjourned at approximately 9.15 p.m. 

******* ^ 

The foregoing are Minutes of /thfe Special Council, 
(Court of Revision) of June ^4/ 1979, adopted 
by Council on June 26, 197 9^^1 I 


MAYOR 


CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 


A regular Meeting of the Council of the City of Vancouver was 
held on Tuesday, June 19, 1979, in the Council Chamber commencing 
at 2.00 p.m. 


PRESENT ; Mayor Volrich 

Aldermen Bellamy, Gerard, Harcourt, 
Kennedy, Little, Marzari, 
Puil, and Rankin 

ABSENT ; Aldermen Boyce and Ford 

CLERK TO THE COUNCIL; R. Henry 


PRAYER 

The proceedings in the Council Chamber were opened with prayer, 
read by the City Clerk. 


ACKNOWLEDGEMENT 

The Mayor acknowledged the presence in the Council Chamber of 
students from St. Patrick's Elementary School, under the direction 
of their teacher. Miss English. 


"IN CAMERA" MEETING 

The Council was advised there were matters to be considered 
"In Camera" later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Marzari, 

THAT the minutes of the Regular Council Meeting of June 12, 1979 
(with the exception of the "In Camera" portion) be adopted. 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Gerard, 
SECONDED by Aid. Harcourt, 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Volrich in the Chair. 


- CARRIED UNANIMOUSLY 
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UNFINISHED BUSINESS 


1. Spring Quarter 1979 Community 
Services Grants Report 

Council on June 12, 1979, deferred Reccwsnraandation 'A* of 
the Standing Committee on Community Services report on Spring 
Quarter 1979 Community Services Grants. 

This recommendation deals with grants to a number of 
organizations and it was agreed to deal with each one separately. 


MOVED by Aid. Rankin, 

THAT Council approve a grant of $1,518 to the Cheunplain 
Villa Day Care Society with funds to be taken from the 1979 
Contingency Reserve. 

- LOST 

NOT HAVING RECEIVED 
THE REQUIRED MAJORITY 

(Aldermen Gerard, Puil and the Mayor opposed.) 


MOVED by Aid. Rankin, 

THAT Council approve a grant of $2,650 to the Children's 
Play Resource Centre with funds to be taken from the 1979 
Contingency Reserve. 

- LOST 

NOT HAVING RECEIVED 
THE REQUIRED MAJORITY 

(Aldermen Gerard, Puil and the Mayor opposed.) 


MOVED by Aid. Rankin, 

THAT Council approve a grant of $4,500 to the Senior 
Citizens Outreach Society with funds to be taken from the 1979 
Contingency Reserve. 

- LOST 

NOT HAVING RECEIVED 
THE REQUIRED MAJORITY 

(Aldermen Gerard, Puil and the Mayor opposed.) 


MOVED by Aid. Rankin, 

THAT Council approve a grant of $7,500 to Sport B.C. Summer 
Sport Program with funds to be taken from the 1979 Contingency 
Reserve . 

- LOST 

NOT HAVING RECEIVED 
THE REQUIRED MAJORITY 

(Aldermen Little, Puil and the Mayor opposed.) 


MOVED by Aid. Rankin, 

THAT Council approve a grant of $10,500 to the Canadian 
Wheelchair Sport Association B.C. Division with funds to be taken 
from the 1979 Contingency Reserve. 

- CARRIED BY THE 
REQUIRED MAJORITY 


(Alderman Puil opposed.) 
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COMMUNICATIONS OR PETITIONS 


1. Heritage Festival Society 

Council noted a letter dated June 14, 1979 from the Council 
Committee on the Arts forwarding a letter from the President of the 
Heritage Festival Society containing details of the present and 
future activities of the Society. The Committee on the Arts recommended 
congratulations be conveyed by Council to the Heritage Festival 
Directors. 

MOVED by Aid. Kennedy, 

THAT the letter from the Council 
June 14, 1979 be received and Council 
Heritage Festival Directors for their 
annual Heritage Festival. 

- CARRIED UNANIMOUSLY 


Committee on the Arts dated 
extend congratulations to the 
efforts in connection with the 


2. Proposed Neighbourhood Pub at 
4th and MacDonald in Vancouver 

In a letter dated June 15, 1979, Mr. John C. Ball requested an 
opportunity to address Council on behalf of a number of concerned 
citizens to request Council to reconsider its recent approval of 
a proposed neighbourhood pub at 4th and MacDonald in Vancouver. 
Council noted a report is being prepared by the City Clerk on this 
matter. 

MOVED by Aid. Harcourt, 

THAT the delegation request be approved and it be heard when 
the relevant report is before Council. 

- CARRIED UNANIMOUSLY 


3. Requesting Renaming of Thornton Avenue 
to Cottrell Avenue and vice-versa. 


In a letter dated June 8, 1979, the Chairman of the Board, 
Cottrell Forwarding Co. Ltd., requested that Council rename Thornton 
Avenue to Cottrell Avenue and vice-versa. Cottrell Forwarding Company 
was previously located on the presently named Cottrell Avenue and has 
moved to Thornton Avenue, which is adjacent, hence the requested 
change . 

MOVED by Aid. Little, 

THAT the request of Cottrell Forwarding Company Limited be 
approved and Thornton Avenue be renamed Cottrell Avenue and vice- versa 
and the official Street Naming map be amended accordingly. 

FURTHER THAT the Director of Legal Services be instructed to 
bring forward the appropriate amending By-law. 

- CARRIED UNANIMOUSLY 
4 . Recreation Facilities Assistance Program 

In a letter dated June 11, 1979, The Hon. Hugh A. Curtis, 
Provincial Secretary and Minister of Government Services advised that 
he has approved a grant from the Recreation Facilities Assistance 
Program of up to $200,000.00 for major renovations to the Kerrisdale 
Swimming Pool. 

MOVED by Aid. Bellamy, 

THAT the communication be received and the Mayor forward an 
appropriate letter of thanks to The Hon. Hugh A. Curtis. 


- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIONS (Cont'd) 


5. 76th Annual Convention 

Union of B.C. Municipalities 

Council noted a memorandum from the City Clerk dated June 15, 
1979, giving details of the Annual Convention of U.B.C.M. to be 
held in Vancouver on September 5, 6 and 7, 1979. The City Clerk 
submitted a memorandum from the City Engineer to which was attached 
a draft resolution for U.B.C.M. on Oil and Chemical Spills. 
Alderman Kennedy requested the City Manager assist him in preparation 
of a resolution on the Flood Plain formula. 

MOVED by Aid. Kennedy, 

THAT the memorandum from the City Clerk dated June 15, 1979 
be received. 

FURTHER THAT the draft resolution on Oil and Chemical Spills 
submitted by the City Engineer be approved for submission to the 
U.B.C.M. Annual Convention, as well as the proposed resolution of 
Alderman Kennedy. 

- CARRIED UNANIMOUSLY 


6. Southwest Corner of 75th 
Avenue and Angus Drive - 
Rezoning Application 

The Marpole-Oakridge Area Council submitted a letter requesting 
an opportunity to address Council when the report of the Standing 
Committee on Planning and Development on a rezoning application: 
Southwest corner of 75th Avenue and Angus Drive is before it. 

MOVED by Aid. Little, 

THAT the delegation request be approved and it be heard when 
the relevant report is before Council. 

- CARRIED UNANIMOUSLY 


7. Canada Week - Canada Sings 
Celebrations 


The Mayor submitted the following memorandum dated June 18, 
1979 for Council's consideration: 


"As you may Icnow, a special "Canada Week - Canada Sings" 
performance will take place in the Empire Stadium June 30th, 
which will be Vancouver's celebration of our country's 112th 
birthday. 

The CBC will televise live for two hours (first hour to B.C. 
regional network and the second hour to the entire national 
network, coast to coast). 

The Federal agencies involved in Canada Week celebrations have 
contributed 80 thousand dollars; the B.C. Provincial Government 
has contributed 35 thousand dollars, this leaves 10 thousand 
dollars still to be covered. As Vancouver will be the focal 
point for this nationally televised program, and considering 
that so much time and effort has gone into the development of 
this major event, I would recommend the City cover the 10 thousand 
dollar shortfall out of its General Government account, as was 
the case last year. These funds would go towards the administra- 
tion of the program and to cover the cast of the facilities." 


Cont'd. 


Regular Council, June 19, 19 79 

COMMUNICATIONS OR PETITIONS (Cont'd) 


Canada Week - Canada Sings 
Celebrations (Cont'd) 


MOVED by Aid. Gerard, 

THAT Council approve the allocation to Canada Week - Canada 
Sings Celebrations of $10,000.00 to cover the short fall in the 
funding of this event, funds to be from General Government. 

- CARRIED 


(Alderman Puil opposed.) 
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CITY MANAGER'S AND OTHER REPORTS 


A. MANAGER'S GENERAL REPORTS 
JUNE 15, 1979 


Works St Utility Matters 
June 15, 1979 


Local Improvements on the 
"Initiative Principle" 
(Clause 1) 


MOVED by Aid. Bellamy, 

THAT the recommendation of the City Manager, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 

Building & Planning Matters 
(June 15, 1979) 


The Council considered this report which contains four clauses 
identified as follows: 

/ 

CI. 1: Discontinuance Transit Levy: 

False Creek 
CI. 2: Mt. Pleasant N.I. P. Improvements 

to Florence Nightingale School /' 

Playground 

CI. 3: Kensington N.I. P. - McBride School 

Annex Creative Play Area 
CI. 4: Riley Park N.I. P.: Brock Annex 

Playground Improvement and Purchase 

of a Portable Trampoline 


Clauses 1-4 inclusive 

MOVED by Aid. Kennedy, 

THAT the recommendations of the City Manager, as contained in 
clauses 1, 2, 3 and 4 of this report, be approved. 

- CARRIED UNANIMOUSLY 


Finance Matters 
(June 15, 1979) 

The Council considered this report which contains two clauses 
identified as follows: 

CI. 1: Downtown Community Health Clinic 

Homemaker Service - Client's Funds 
CI. 2: Police Digital Communications 

System 


Clauses 1 and 2 

MOVED by Aid. Gerard, 

THAT the recommendations of the City Manager, as contained in 
clauses 1 and 2 of this report, be approved. 


- CARRIED UNANIMOUSLY 
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CITY iMANAGER'S & OTHER REPORTS (Cont'd.) 


Property Matters 
(June 15, 1979) 

The Council considered this report which contains three clauses 
identified as follows: 

CI. 1: Lease - Parking Site 

S/W Corner Seymour and 

Drake Streets 
CI. 2: Renewal of Lease - Portion of 

lane East of Denman Street, North 

from Robson Street 
CI. 3: Exchange of City-owned Land - 

South of 2184 E. 1st Avenue for the 

north 7 ft. of 2184 E. 1st Avenue 


Clauses 1-3 inclusive 

MOVED by Aid. Bellamy, 

THAT the recommendations of the City Manager, as contained in 
clauses 1, 2 and 3 of this report, be approved. 

- CARRIED UNANIMOUSLY 


B. MANAGER'S REPORT 
(May 30, 1979) 

Review of Vancouver's Development 
Permit Process 


MOVED by Aid. Harcourt, 

THAT this report of the City Manager be received for 
information. 

- CARRIED UNANIMOUSLY 


C. MANAGER'S REPORT 
(June 8, 1979) 

Civic Theatres Board - 
Change in Role 

MOVED by Aid. Kennedy, 

THAT the recommendations of the City Manager, contained in this 
report be approved. 

- (amended) 

MOVED by Aid. Little (in amendment) 

THAT item C in Appendix B of the City Manager's report be 
amended by adding after the word "licensees" the words "for a three 
year term" . 

- LOST 

(Aldermen Bellamy, Gerard, Harcourt, Marzari, Puil, 
Rankin and the Mayor opposed.) 
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CITY MANAGER'S & OTHER REPORTS (Cont'd) 


MANAGER'S REPORT (Cont'd) 
(June 8, 1979) 

Civic Theatres Board - 
Change in Role (Cont'd) 


MOVED by Aid. Little (in amendment) 

THAT item B in Appendix B of the City Manager's report be 
amended by adding "Further , where an organization has been refused 
the lease of one of the theatres, the organizer of the entertainment 
be given the right to appeal to Council." 

- CARRIED UNANIMOUSLY 

The motion of Aid. Kennedy as amended was put and carried 
unanimously. 

MOVED by Aid. Little, 

THAT Council request the Civic Theatres Board to report on 
means of controlling admission to mature entertainment to ensure 
that where possible only adults are permitted to attend. 

- LOST 

(Aldermen Bellamy, Gerard, Harcourt, Marzari, Puil and 
Rankin opposed.) 


D. MANAGER'S REPORT 
June 15, 1979 

Columbia-Cordova Parking Garage -^ 

MOVED by Aid. Harcourt, 

THAT recommendations B to H in the City Manager's report be 
approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt, 

THAT Council not approve the inclusion of public washrooms in 
the Columbia-Cordova Parking Garage. 


- CARRIED UNANIMOUSLY 
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DELEGATIONS 


1 . Hodson Manor 

At a previous meeting the Vancouver City Council had agreed 
to hear delegations on the City Manager's report dated April 6, 
1979 on the leasing of the City-owned Hodson Manor. 

Before Council was the City Manager's report on this matter 
in which the Director of Social Planning reported on proposals 
received from various organizations with respect to the leasing of 
Hodson Manor. The report concluded with the following recommenda- 
tions: 

"A. The City enter into 3 year lease arrangements with 
the Multicultural Society and members of the ad hoc 
Performing Arts Coalition for joint use of Hodson 
Manor. Terms of the leases to be satisfactory to the 
Director of Legal Services, Director of Civic Buildings 
and Director of Social Planning. 

This joint use would fulfill all of the three criteria: 
rent, community access and heritage. The Multicultural 
Society is able to pay only $535/month or less than 
half market rent and is not fully using the building. 
The Performing Arts Coalition would be able to pay 
about the same rent as the Multicultural Society and 
would be a compatible use. This joint use would 
return 87% of market rent and provide for community 
access to the building. Both groups indicate willing- 
ness to co-operate in upgrading the heritage aspects 
of the building. 

B. The total rent for the first year be $l,070/month 
including hydro and insurance. Rent to be negotiated 
annually to reflect increases in market rental value 
and Hydro. 

C. If the above lease is approved, a Management Committee 
be formed composed of tenants. Civic Buildings and the 
Heritage Committee. This Committee would address 
issues such as: use of common areas by tenants, * 
maintenance and repairs, heritage restoration, rent 
negotiation and community access. 

D. Under the new lease the City be responsible for 
keeping the building and grounds in good repair and 
the lessee (s) be responsible for the janitorial and 
custodial service to a standard acceptable to the 
Director of Civic Buildings. Since Hodson Manor is 
a City-owned Heritage building and as such attracts 
public attention the City should ensure that the - 
building exterior and grounds are well maintained. 

The Director of Civic Buildings advises that if Recommen- 
dation D is approved, the additional amount required for 
grounds maintenance for 1979 is $600.00 and recommends 
that this amount be included in the Sundry Rentals - General 
Disbursement Account." 

Also before Council was a letter dated January 1, 1979 from 
Mr. J.E. Parker, representing a number of residents of the Fairview 
Slopes, suggesting that the City find a tenant willing to pay an 
economic rent and interested in maintaining the historical character 
of the building and willing to recognize the relationship of the 
building to the community. 


Cont'd. 
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Clause 5 Continued 

(c) Council has requested a report on the connection of 
the internal fire alarm systems in buildings with 
sleeping accommodations to the City's fire alarm 
system. These connections must be compatible with 
the City's fire alarm system. Consideration should 
be given to these connections when alternate systems 
are considered under item (b) . 

(d) The City maintains three telephone answering and 
emergency dispatch centimes on a 24 hour, 7 days a 
week basis (Public Safety Building, Fire Alarm 
Headquarters, Manitoba Yard) and approximately 

20 B.C. Telephone switchboards. The B.C. Telephone 
Company is studying the advisability of combining 
the switchboards into a single automatic switch- 
board (Centrex) . 

(e) With the growth of Regional District Services, the 
City's communication systems should be developed 
to be compatible as far as is practical with those 
of other agencies in adjacent municipalities. 
Access to systems operated by the Senior Government 
agencies is also desirable with provision to inter- 
connect in the event of an emergency. 

The Communications Engineering Section does not have 
sufficient staff to undertake the investigations and 
research needed for this program. The Police, Fire 
and Engineering Departments, however, have the capabi- 
lity to carry out the ' systems ' portion of this program 
in their own areas but it would be desirable to appoint 
a firm of consultants to co-ordinate the ' systems' portion 
and to provide the 'communication engineering' portion. 
The consultants should be knowledgable of current practices 
of the civic services in major cities as well as the latest 
development and trends in the communication industry. 

The consultants' work would include: 

STAGE 1 Study and Report on : 

(i) The City's communication needs and the economics 
of using various systems. 

(ii) The advisability of creating a 'communications 
centre' for both emergency and other civic 
communication operations, the selection of a 
location for the Centre and the staffing of 
the Centre. 

(iii) The City's Fire Alarm System: 

(a) The relocation of the Fire Alarm Central 
Office. 

(b) Alternate systems. 

(c) The connection of buildings with sleeping 

accommodation to the City's fire alarm 
system. 
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DELEGATIONS (Cont'd) 


Hodson Manor (cont'd) 


Also before Council was a letter dated January 19, 1979 
from Mrs. M. Cullen, an interested resident, and a letter dated 
May 25, 1979 from the Secretary, Heritage Advisory Committee, in 
which the Heritage Committee suggested amendments to the recom- 
mendations contained in the City Manager's report dated April 6, 
1979 and quoted above. 

Council heard representations from the following: 

- Mr. Peter Hannah, Performing Arts Coalition, addressed 
Council and referred to his brief previously 
submitted. In this brief the Vancouver Society for 
Early Music agreed with the City Manager's recommenda- 
tions and indicated that should they be granted accommo- 
dation in Hodson Manor, the organization would work in 
co-operation with the Multicultural Society. 

Mr. S. Oosterhuis, Vancouver Multicultural Society of 
B.C., addressed Council and referred to the Society's 
brief previously circulated. The brief requested that 
the Multicultural Society's lease be renewed on the 
same conditions as previously except that building 
maintenance would be the responsibility of the City and 
ground maintenance the responsibility of the Park Board. 
In addition, a committee be established to regulate 
community use of the building. The Society objected to 
a proposed joint-lease with the Performing Arts Coalition, 
However, it would not object to the use of the building 
by this group and other community groups. 

Mrs. Fleming, Chairman, Vancouver Heritage Advisory 
Committee, reviewed the Heritage Advisory Committee's 
concerns re public access, maintenance of this City-owned, 
restored and designated building and that the 
Heritage Committee would favour lease of the building 
to professional tenants e.g. architects or lawyers 
with the City charging market rent, thus protecting the 
City's investment for the future. 

MOVED by Aid. Puil, 

THAT the recommendations of the City Manager, as contained in 
his report dated April 6, 1979, be approved. 

- (amended) 

MOVED by Aid. Little (in amendment) , 

THAT recommendation 'A' be amended by adding after the word 
"arrangements" the words "subject to review after one year and 
cancellation if advisable." 

- CARRIED 

(Aldermen Harcourt, Marzari, Puil and Rankin opposed) 

The amendment having carried, the Motion as amended was put 
and carried unanimously. 
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DELEGATIONS (Cont'd) 


2. Greek Days 1979 

Council on June 12, 1979 when considering a City Manager's 
report dated June 8, 1979 on Greek Days 1979 resolved: 

"THAT liquor sales for Greek Days 1979 cease at 7:00 p.m. 
and the Greek Days Festival also cease at 7:00 p.m.; 

FURTHER THAT the organizers of this festival be permitted 
to appeal this decision if they so wish." 

Accordingly, Mr. Tsakumis and Mr. Panos addressed Council on 
behalf of the Greek community and objected strongly to closing 
the festival at 7:00 p.m. instead of 8:00 p.m. requested by the 
Greek Day Committee. The delegation guaranteed Council there would 
be no problem if the closing time were extended to 8 p.m. 

MOVED by Aid. Kennedy, 

THAT the liquor sales for Greek Days 1979 and the Greek Days 
Festival be extended to 8 p.m. 

- LOST 

(Aldermen Gerard, Harcourt, Little, Marzari, Puil and 
Rankin opposed) 


CIVIC RECOGNITION - Mr. Jack Diamond 

At this point in the proceedings, Mr. Jack Diamond was 
formally granted the Freedom of the City. Mayor Volrich paid 
tribute to Mr. Diamond's unassuming involvement with, and promotion 
of, the well-being of the communities, and presented him with an 
illuminated scroll, a gold medallion and a free parking plaque. 
Mr. Diamond responded in appreciation. 

Alderman Gerard presented a bouquet of roses to Mrs. Diamond. 


******* 


The Council recessed at approximately 3:55 p.m. to reconvene 
following an "In Camera" meeting at approximately 5:00 p.m. 


******* 


3. Floating Homes Permit: 

Application 84343 (False Creek) 

The Council on June 12, 1979 agreed to hear a number of dele- 
gations on a Development Permit Application for 4 floating homes 
at the Spruce Harbour Marina. 

Council had before it a City Manager's report dated June 14, 
1979 in which the Director of Planning reported on the background 
to this development permit application, which has resulted from 
the necessity of floating homes located at the Bayshore Hotel site 
to relocate. The report referred to four locations for temporary 
moorage of these floating homes pending completion of the Granville 
Island Marina and concluded with the following recommendations: 


Cont'd. 
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DELEGATIONS (Cont'd) 


Floating Homes Permit: 

Application 84343 (False Creek) (cont'd) 

"A. That Council advise the Development Permit Board 

of its attitude towards the Development Application 
for temporary accommodation of four floating homes 
in the Spruce Marina for a time limited period 
until the Granville Island site is approved and 
available for occupancy, but not exceeding a period 
of one year, ending June 30, 1980. 

B. That Council sanction short term moorage of 

approximately three months at the four sites noted 
in this report, until the Granville Island site is 
approved and available for occupancy, but not 
exceeding a period of one year ending June 30, 1980." 

Mr. J. Coates, Central Area Planning, reviewed this matter 
for Council's information. He advised that since the report 
was written space for these floating homes may be available in 
the vicinity of the Bute Marina, east of the Bayshore, as well 
as two other sites in this vicinity. 

Ms. Farley, Interim Strata Council Spruce Neighbourhood, 
addressed Council on behalf of the residents of False Creek in 
the area adjacent to the Spruce Marina. She stated that the 
citizens are very much opposed to permitting floating homes in 
the Spruce Marina on either a temporary or permanent basis. The 
citizens share the concern of the Urban Design Panel that the 
design of these houseboats is not compatible with the False Creek 
Waterfront and would have a negative impact on what is really a 
very confined space. The residents would favour an alternative 
location for these floating homes which would make the floating 
homes community an integral part of False Creek. 

Mr. Morgan Stewart, resident, read from a brief filed this 
day in which he too opposed the proposed location of the floating 
homes in the Spruce Marina. He stated he had been in touch with 
representatives of the Bayshore who had indicated that if the 
floating home owners presently located on Bayshore property would 
assume the additional costs incurred should the demolition have 
to proceed around these floating homes, the Bayshore might con- 
sider permitting them to remain until the Granville Island site 
is ready for occupancy. 

Mr. Fodchuk, representing Frank Stanzl Construction Limited, 
stated that in his opinion floating homes do not fall within the 
definition of the False Creek official development plan and, 
therefore. Council does not have the power to amend the by-law 
to permit floating homes without a further public hearing. 

Mr. Carson of Spruce Street Co-op spoke on behalf of the 
floating home owners. He requested Council to consider the 
temporary nature of the application for the Spruce Street Marina 
and indicated the City could use legal means to ensure that this 
occupancy would be temporary. He indicated a preference for a 
location on the Central Waterfront. 

MOVED by Aid. Gerard, 

THAT as a temporary and emergency measure not exceeding 3 
months. Council instruct the Director of Permits and Licenses to 
withhold enforcement of by-law provisions which would preclude 
accommodation of the Kanish Floating Homes in the area between the 
foot of Cardero and Broughton Streets. 


Cont'd. 
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DELEGATIONS (Cont'd) 


Floating Homes Permit: 

Application 84343 (False Creek) (cont'd) 


FURTHER THAT the Development Permit Board be advised that 
Council does not favour issuance of the Development Permit 
for temporary applications for four floating homes in the 
Spruce Marina. 

- CARRIED UNANIMOUSLY 


Aid. Rankin requested that the City Manager report on the 
feasibility of Council establishing the policy of not permitting 
any further floating homes on the Vancouver Waterfront or in 
False Creek. The Mayor so directed. 
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CITY MANAGER'S & OTHER REPORTS (Cont'd) 


E. MANAGER'S REPORT 
(June 13, 1979) 

Selection of Transcontinental 
Rail Station 


MOVED by Aid. Har court, 

THAT the recommendation of the City Manager, as contained in 
this report, be approved. 

- CARRIED UNANIMOUSLY 


RISE FROM THE COMMITTEE OF THE WHOLE 

MOVED by Aid. Bellamy, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Bellamy, 
SECONDED by Aid. Puil, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


BY-LAWS 


1. BY-LAW TO AMEND BY-LAW 

NO. 3519 BEING THE IMPOUNDING 
BY-LAW 

(Schedule of Impounding Charges ) 

At the request of the Director of Legal Services, Council 
agreed that this By-law be withdrawn. 


2. A BY-LAW TO AMEND BY-LAW NO. 3575, 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW 

(Creates new Central Waterfront 
Area) 


MOVED by Aid. Har court, 
SECONDED by Aid. Rankin, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Rankin, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 
(Aldermen Little and Marzari excused from voting.) 


Cont'd. 
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BY-LAWS (Cont'd) 


3. OFFICIAL DEVELOPMENT PLAN BY-LAW 
(Adopts Official Development 
Plan for new Central Waterfront 
area) 


MOVED by Aid. Harcourt, 
SECONDED by Aid. Rankin, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Rankin, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 
(Aldermen Little and Marzari excused from voting.) 


4. A BY-LAW TO AMEND BY-LAW 
NO. 4810 BEING THE SIGN 
BY-LAW 

(Central Waterfront District ) 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Rankin, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 


The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Rankin, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

(Aldermen Little and Marzari excused from voting.) 
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MOTIONS 


A. Lane Paving - lane north of 
Marine Drive from Montcalm 
Street to 72nd Avenue 


MOVED by Aid. Little, 
SECONDED by Aid. Gerard, 

WHEREAS a lane paving project in respect of the 
lane north of Marine Drive from Montcalm Street to 72nd 
Avenue (hereinafter called "the said project") was recom- 
mended by the City Manager on March 23, 1978, and approved 
by City Coxincil on March 30, 1978, as a local improvement to 
be paid for in part by special assessment upon the real 
property to be benefited thereby; 

AND WHEREAS the said project was advanced as a 
local improvement on the Initiative principle to a court of 
revision on March 30, 1978; 

AND WHEREAS on July 27, 19 76, Council passed a 
resolution approving the adoption of a standing policy in 
regard to the provision of special relief, in certain 
circumstances, as follows: 


"A. Council adopt a standing policy of giving 
special relief as follows with respect to 
lane paving local improvements where prop- 
erties are used residentially but zoned 
for higher use: 


1. the relief to be such that they pay 
only one-half of the rate for their 
zoning; 

2. the relief to be limited to owner- 
occupied single-family dwellings, the 
ownership of which precedes the 
assessment of the local improvements ; 

3. the relief to be given on a year-to- 
year basis as long as the properties 
remain eligible; 

4. the relief to commence with projects 
placed on the Tax Roll in 1977. 


B. The Collector of Taxes be instructed to 

bring forward each year the list of prop- 
erties in a formal resolution xihder 
Section 67 of By-law 3614 as amended, to 
give effect to this policy. " 


AND WHEREAS Lot 28, Block 3, District Lot 318 
(herein called the "said lot") abuts the said project and is 
an owner-occupied single- family dwelling, the ownership 
whereof preceded the assessment of the local improvement; 

AND WHEREAS the said lot is zoned (RM-3A) Multiple 
Dwelling District under the Zoning and Development By-law; 

AND WHEREAS a special annual assessment for the 
said project imposed on the said lot for a period of fifteen 
(15) years if asseissed as being zoned (RM-3A) Multiple 
Dwelling District under the Zoning and Development By-law 
would be $78.44; 


Cont ' d . 
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MOTIONS (Cont'd) 


Lane Paving - lane north of 
Marine Drive from Montcalm 
Street to 72nd Avenue (Cont'd) 

AND WHEREAS the Collector of Taxes is satisfied 
that the said lot is eligible under the provisions of the 
said resolution of Council of July 27, 1976, for the re- 
lief hereinafter granted; 

BE IT THEREFORE RESOLVED that for the foregoing 
reasons Council, by not less than two-thirds of all its 
members, hereby deems and declares that the said lot, 
having met the criteria required by the Standing Policy 
Resolution of July 27, 1976, shall pay a special assess- 
ment of one-half of the rate for its zoning, that is, 
$39.22, for the year 1979 only, and the Collector of Taxes 
is hereby directed to enter on the Tax Roll Against the 
said lot the amount of the reduced special assessment for 
the said year. The difference in the said amount shall 
be- provided out of the general funds of the City. 

- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 


B. Street Paving & Installation 
of Curbs - Glen Drive from 
Broadway to 12th Avenue 

MOVED by Aid. Little, 
SECONDED by Aid. Gerard, 

WHEREAS a project for the paving of streets and 
the installation of curbs in respect of pavemients and curbs 
on Glen Drive from Broadway to 12th Avenue (hereinafter 
called "the said project") was recommended by the City 
Manager on July 22, 1977, and approved by Council on July 
26, 1977, as a local improvement to be paid for in part by 
special assessment upon the real property to be benefited 
thereby; 

AND WHEREAS the said project was advanced as a 
local improvement on the Initiative principle to a court 
of revision on July 26, 1977; 

AND WHEREAS on June 17, 19 75, Council passed a 
resolution approving the adoption of a standing policy in 
regard to the provision of special relief, in certain cir- 
cumstances, as follows: 

"a) Council adopt a standing policy of giving 
relief in 1975 and subsequent tax years on 
local improvement charges to homes on flank- 
ing higher zoned lots:- 

i) so that they pay a rate according to their 
zoning but with a residential level of 
flankage relief; 

ii) that the relief be limited to owner-occupied 
single-family dwellings, the ownership of 
which precedes the assessment of the local 
improvement charge ; 

iii) that the relief apply to local improvements 
for pavements and curbs and for sidewalks; 


Cont'd. 


Regular Council, June 19, 1979 


373 

18 


MOTIONS (Cont'd) 


Street Paving & Installation 
of Curbs - Glen Drive from 
Broadway to 12th Avenue (Cont'd ) 

iv) that these properties need not be identified 
as requiring this special relief at the 
Court of Revision. 

b) That the Collector of Taxes be instructed to . 
bring forward, each year, a formal resolution 
for those properties eligible for relief 
under this policy. " 

AND WHEREAS Lot 1 of Lot A, Block 159, District 
Lot 264A (herein called the "said lot") complies with the 
criteria for special relief set out in Council's resolu- 
tion of June 17, 19 75; 

AND WHEREAS the said lot is zoned (RM-3A) Multiple 
Dwelling District under the Zoning and Development By-law; 

AND WHEREAS the Collector of Taxes is satisfied 
that the said lot is eligible under the provisions of the 
said resolution of Council of June 17, 1975, for the relief 
therein provided and hereinafter granted; 

AND WHEREAS a special annual assessment for the 
said project imposed on the said lot for a period of 
fifteen (15) years if assessed as being zoned (RM-3A) 
Multiple Dwelling District under the Zoning and Development 
By-law would be $242.10; 

BE IT THEREFORE RESOLVED that for the foregoing 
reasons Council, by not less than two-thirds of all its 
members, hereby deems and declares that the said lot having 
met the criteria required by the Standing Policy Resolution 
of June 17, 19 75, shall pay a special assessment at a rate 
corresponding with the zoning of the said property, but 
with a residential level of flankage relief, that is $80.70, 
for the year 1979 only, and the Collector of Taxes is 
hereby directed to enter on the Tax Roll against the said 
lot the amount of the reduced special assessment for the 
said year. The difference in the said amounts shall be 
provided out of the general funds of the City. 


- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 


C. Street Paving (curbs & gutters) 
both sides of Heather Street 
from 70th Avenue to South West 
Marine Drive 


MOVED by Aid. Little, 
SECONDED by Aid. Gerard, 

WHEREAS the construction of pavement and curbs on 
both sides of Heather Street from 70th Avenue to South West 
Marine Drive (hereinafter called "the said project") was 
recommended by the Board of Administration on September 15, 
1972, and approved by Council on September 19, 1972, as a 
local improvement to be paid in part by special assessment 
upon the real property to be benefited thereby; 

Cont ' d . . . 
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MOTIONS (Cont'd) 


Street Paving (curbs & gutters) 
both sides of Heather Street 
from 70th Avenue to South West 
Marine Drive (cont'd) 


AND WHEREAS Lot 8 of Y of 7 to 10, Block C, 
District Lots 319, 324 and Part of 323, Group One, New 
Westminster District (hereinafter called "the said lot") 
abuts the said project and is zoned (RM-3) Multiple Dwelling 
District under the Zoning and Development By-law No. 3575; 

AND WHEREAS the said lot is a comer lot with a 
frontage of thirty- three (33) feet abutting the said project 
on which is constructed a single- family dwelling and the 
said lot cannot be developed beyond a residential use, not- 
withstanding that the said lot is zoned (RM-3) Multiple 
Dwelling District; 

AND WHEREAS the said project was advanced as a 
local improvement on the initiative principle to a Court of 
Revision on November 16, 1972; 

AND WHEREAS on November 16, 1972, Council deemed 
that, the said project would specially benefit the real 
property abutting the said project and undertook the same 
subject to relief being given mder Section 67 of the Local 
Improvement Procedure By-law No. 3614 to the said lot; 

BE IT THEREFORE RESOLVED that for the foregoing 
reasons the Council, by not less than two-thirds of all of 
its members, hereby deems and declares that the said lot 
would be unjustly affected by being specially assessed for 
the said project at the rate levied on real property in 
Multiple Dwelling Districts pursuant to the Local Improve- 
ment Procedure By-law, namely the annual sum of $65.10, and 
that the special annual assessment be reduced for the year 
1979 to the rate levied on real property in residential 
districts pursuant to the said By-law, namely the sum of 
$25.40. The Collector of Taxes is hereby directed to enter 
on the Tax Roll against the said lot the amount of the 
reduced assessment for the year 1979 only. The difference 
in the said amounts shall be provided out of the general 
funds of the City. 


- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 


D. Street Paving (curbs & gutters) 
on Jellicoe Street from South 
East Marine Drive to Kent Avenue 
North on both sides 


MOVED by Aid. Little, 
SECONDED by Aid. Gerard, 

WHEREAS the construction of pavement and curbs on 
Jellicoe Street from South East Marine Drive to Kent Avenue 
North on both sides (hereinafter called "the said project") 
was recommended by the Board of Administration on September 
15, 1972, and approved by Coxincil on September 19, 1972, as 
a local improvement to be paid in part by special assessment 
upon the real property to be benefited thereby; 


Cont'd. 
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Board of Administration, January 22, 1971 (WORKS - 9) 

Clause 5 Continued 


( iv) The feasibility of an on-line computer for 
storing and displaying status of units, 
emergency and alarm information, and for 
determining the units most suitable and 
available to the Police and Fire Departments 
to respond to a particular situation. 

STAGE 2 Design and Implementation (for those systems 
recommended under Stage 1 and approved by 
City Council) 

(i) The design of suitable systems that will be 
adequate for the City's requirements and will 
be readily expansible to provide integration 
of the services in the adjacent municipalities 
if it becomes advantageous to do so in the 
future. 

(ii) The preparation of specifications, review of 
tenders, inspection of contract and conducting 
performance tests. 

(iii) The preparation of operating and maintenance 
procedures for the system. 

Funds for the studies by the consultants are available in 
the 1971-75 Communications Capital Budget. 

If Council agrees to proceed with these studies, terms of 
reference for the consultants will be prepared and adver- 
tised. 

RECOMMENDED that the City Engineer be authorized to obtain 
proposals from consulting communication engineering compa- 
nies : 

(a) for an outline of the work they consider necessary, 
the basis of their fee and an approximate estimate 
of the cost for their work under Stage 1 - Studies 
and Reports, and 

(b) to specify the basis of their fee for the work under 
Stage 2 - Design and Implementation, on the systems 
which are recommended in Stage 1 and approved by 
City Council. " 

Your Board 

RECOMMENDS that the foregoing report of the City Engineer 
be adopted. 

(A letter from the Board of Police Commissioners on this 
matter is circulated for the information of Council.) 


FOR ADOPTION S£E PA6E(S) 53,2). „ 
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Street Paving (curbs & gutters) 
on Jellicoe Street from South 
East Marine Drive to Kent Avenue 
North on both sides (cont'd) 


AND WHEREAS the said project was advanced as a 
local improvement on the initiative principle to a Court of 
Revision on November 16, 19 72; 

AND WHEREAS the balance of Lot 1, Block 65 North 
Part, District Lots 258 and 329, Group One, New Westminster 
District (hereinafter called "the said lot") , abuts the said 
project; 

AND WHEREAS the said lot is zoned (CD-I) Compre- 
hensive Development mder Zoning and Development By-law No. 
3575 and has constructed thereon a single-family dwelling; 

AND WHEREAS on November 16, 1972, Council deemed 
that the said project would • specially benefit the real prop- 
erty abutting the said project and landertook the same, 
subject to relief being given under Section 67 of Local 
Improvement Procedure By-law No. 3614 to the said lot which 
is being used for residential purposes, mtil either an 
industrial development is approved or the said lot is ac- 
quired by the City; 

AND WHEREAS the special annual assessment for the 
said project to be imposed on the said lot for a period of 
fifteen (15) years if it is used for industrial purposes is 
$313.90; 

AND WHEREAS the special annual assessment for the 
said project to be imposed on the said lot for a period of 
fifteen (15) years if it is used for residential purposes is 
$34.78; 

BE IT THEREFORE RESOLVED that for the foregoing 
reasons the Council, by not less than two-thirds of all of 
irs members, hereby deems and declares that the said lot 
would be unjustly affected by the imposition of a special 
annual assessment for the said project as if it were used' 
for industrial purposes and that the special annual assess- 
ment for the said project be imposed on the said lot for the 
year 19 79 as if the said lot were used for residential 
purposes, that is to say, the annual sum of $34.78. 

The Collector of Taxes is hereby directed to enter 
in the Tax Roll against the said lot the amount of the re- 
duced assessment for the year 19 79 only. The difference in 
the special annual assessment that would have been imposed 
on the said lot if it was used for industrial purposes and 
the special annual assessment to be imposed pursuant to this 
resolution shall be provided out of the general funds of the 
City. 


- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 
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MOTIONS (Cont'd) 


E. Street Paving (curbs & gutters) 
both sides of 72nd Avenue from 
Granville Street to Osier Street 

MOVED by Aid. Little, 
SECONDED by Aid. Gerard, 

WHEREAS the construction of pavements and curbs on 
both side of Seventy-Second Avenue from Granville Street to 
Osier Street (hereinafter called "the said project") was 
recommended by the Board of Administration on September 15, 
19 72, and approved by Council on September 19, 19 72 as a 
local improvement to be paid in part by special assessment 
upon the real property to be benefited thereby; 

AND WHEREAS Lot 1, Block 12, District Lot 318, 
Group One, New Westminster District (hereinafter called "the 
said lot") flanks the said project; 

AND WHEREAS the said lot is zoned (RM-3) Multiple 
Dwelling District under Zoning and Development By-law No. 
3575 and has constructed thereon a single-family dwelling; 

AND WHEREAS on October 5, 1971, Council passed a 
resolution which adopted the following recommendations of 
the Board of Administration of October 1, 1971: 

"a) That Council adopt a policy of giving relief 
on local improvement charges to homes on 
flanking higher-zoned lots: 

i) so that they pay a rate according to 
their zoning but with a residential 
level of flankage relief; 

ii) that the relief be limited to owner- 
occupied single-family dwellings, the 
ownership of which precedes the assess- 
ment of the local improvement charge; 

iii) that the relief apply to local improve- 
ments for pavement and curbs and for 
sidewalks . 

b) That the Assessment Commissioner be instructed 
to bring forward each year a list of the prop- 
erties and a formal resolution giving the relief 
to those properties still Eligible." 

AND WHEREAS the duties of the Assessment Commissioner 
with respect to local improvements are now the responsibility 
of the Collector of Taxes pursuant to the provisions of the 
Vancouver Charter, being Chapter 55, R.S.B.C. 1953 (2nd 
Session) together with all amendments thereto, and in particular 
Part XXIV thereof; 

AND WHEREAS the said project was advanced as a 
local improvement on the initiative principle to a Court of 
Revision on November 16, 1972; 

AND WHEREAS on November 16, 1972, Council deemed 
that the said project would specially benefit the real prop- 
erty abutting the said project and undertook the same subject 
to relief being given under Section 67 of Local Improvement 
Procedure By-law No. 3614 to the said lot in accordance with 
the said resolution of Council dated October 5, 19 71; 
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Street Paving (curbs & gutters) 

both sides of 72nd Avenue from 

Granville Street to Osier Street (cont'd) 


AND WHEREAS since the said lot flanks the said 
project, it may be specially assessed at the rate estab- 
lished in the Local Improvement Procedure By-law for prop- 
erty zoned (RM-3) Multiple Dwelling District calculated on 
seventy-five percent (75%) of its flankage rather than 
twenty-five percent (25%) thereof had the said lot been 
zoned for residential use; 

AND WHEREAS the special annual assessment for the 
said project to be imposed on the said lot for a period of 
fifteen (15) years is the amount set forth opposite the 
same : 

Lot 1, Block 12, District Lot 318 $ 171.28; 

BE IT THEREFORE RESOLVED that for the foregoing 
reasons Council, by not less than two- thirds of all of its 
members, hereby deems and declares that the said lot would 
be unjustly affected by the imposition of a special annual 
assessment for the said project as hereinbefore recited and 
that the special annual assessment for the said project be 
imposed on the said lot for the year 1979 as if it were used 
for residential purposes, that is to say: 

Lot 1, Block 12, District Lot 318 $ 57.07; 

The Collector of Taxes is hereby directed to enter 
in the Tax Roll against the said lot the amount of the re- 
duced special assessment for the year 1979 only. The dif- 
ference in the special annual assessment that would have 
been imposed on the said lot and the special annual assess- 
ment to be imposed pursueuit to this resolution shall be 
provided out of the general fxands of the City. 


- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 


F. Street Paving (curbs & gutters) 
both sides of McLean Drive 
from 2nd Avenue to 3rd Avenue 

MOVED by Aid. Little, 
SECONDED by Aid. Gerard, 

VHEREAS the construction of pavements and curbs on 
both sides of McLean Drive from 2nd Avenue to 3rd Avenue 
(hereinafter called "the said project") was recommended by 
the Board of Administration on February 2, 1973, and approved 
by Council on February 20, 1973, as a local improvement to 
be paid in part by special assessment upon the real property 
to be benefited thereby; 

AND WHEREAS Lot 24, Block 70, District Lot 264A, 
Group One, New Westminster District (hereinafter called "the 
said lot") flanks the said project; 

AND WHEREAS the said lot is zoned (RM-3) Multiple 
Dwelling District vmder Zoning and Development By-law No. 
3575 and has constructed thereon a single-family dwelling; 


Cont • d . . . 


Regular Council, June 19, 1979 


23 


MOTIONS (Cont'd) 


Street Paving (curbs & gutters) 

both sides of McLean Drive 

from 2nd Avenue to 3rd Avenue (cont'd ) 

AND WHEREAS on October 5, 19 71, Council passed a 
resolution which adopted the following recommendations of 
the Board of Administration of October 1, 19 71: 

"a) That Council adopt a policy of giving relief 
on local improvement charges to homes on 
flanking higher zoned lots: 

i) so that they pay a rate according to 
their zoning but with a residential 
level of flcuikage relief; 

ii) that the relief be limited to owner- 
occupied single- family dwellings, the 
ownership of which precedes the assess- 
ment of the local improvement charge; 

iii) that the relief apply to local improve- 
ments for pavement and curbs and for 
sidewalks . 

b) That the Assessment Commissioner be instructed 
to bring forward each year a list of the prop- 
erties and a formal resolution giving the 
relief to those properties still eligible. " 

AND WHEREAS the duties of the Assessment Commissioner 
with respect to local improvements are now the responsibility 
of the Collector of Taxes pursuant to the provisions of the 
Vancouver Charter, being Chapter 55, R.S.B.C. 1953 (2nd 
Session) together with all amendments thereto, and in particu- 
lar Part XXIV thereof; 

AND WHEREAS the said project was advanced as a 
local improvement on the initiative principle to a Court of 
Revision on May 17, 1973; 

AND WHEREAS on May 17, 19 73, Council deemed that 
the said project would specially benefit the real property 
abutting the said project and undertook the same subject to 
relief being given under Section 67 of Local Improvement 
Procedure By-law No. 3614 to the said lot pursuant to the 
said resolution of Council dated October 5, 19 71; 

AND WHEREAS since the said lot flanks the said 
project, it may be specially assessed at the rate estab- 
lished in the Local Improvement Procedure By-law for prop- 
erty zoned (RM-3) Multiple Dwelling District calculated 
on seventy-five percent (75%) of its flankage rather than 
twenty-five percent (25%) thereof had the said lot been 
zoned for residential use; 

AND WHEREAS the special annual assessment for the 
said project to be imposed on the said lot is $183.47 for 
a period of fifteen (15) years; 

AND WHEREAS the special annual assessment that 
would be imposed on the said lot if it were specially 
assessed on twenty-five percent (25%) of its flankage at 
the rate established in the Local Improvement Procedure 
By-law for property zoned (RM-3) Multiple Dwelling District 
is $61.16 for a period of fifteen (15) years; 
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Street Paving (curbs & gutters) 

both sides of McLean Drive 

from 2nd Avenue to 3rd Avenue (cont'd) 

BE IT THEREFORE RESOLVED that for the foregoing 
reasons Council, by not less than two-thirds of all of its 
members, hereby deems and declares that the said lot would 
be inequitably and unjustly affected by a special assess- 
ment of $183.47 for the said project and that such assess- 
ment be reduced to $61.16 for the year 1979 only, and the 
Collector of Taxes is hereby directed to enter on the Tax 
Roll against the said -lot the amount of the reduced special 
assessment for the said year. The difference in the said 
amounts shall be provided out of the general funds of the 
City. 

- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 


G. Street Paving (curbs & gutters) 
on both sides of Victoria Drive 
from 19th Avenue to Victoria 
Diversion 


MOVED by Aid. Little, 
SECONDED by Aid. Gerard, 

WHEREAS the construction of pavement and curbs on 
both sides of Victoria Drive from 19th Avenue to Victoria 
Diversion (hereinafter called "the said project") was recom- 
mended by the Board of Administration on 21 September, 1973, 
and approved by Council on 25 September, 1973, as a local 
improvement to be paid in part by special assessment upon 
the real property to be benefited thereby; 

AND WHEREAS the said project was advanced as a. 
local improvement on the initiative principle to a Court of" 
Revision on 29 November, 19 73; 

AND WHEREAS Lot 7, Blocks 11 and 12, District Lot 
195 (hereinafter called "the said lot") abuts the said , 
project; . . 

AND WHEREAS the said lot is zoned (C-2) Commercial 
District (Suburban) under Zoning and Development By-law No. 
35 75 and has constructed thereon a single-f cimily dwelling; 

AND WHEREAS on 29 November, 19 73, Council deemed 
that the said project would specially benefit the real 
property abutting the said project and undertook the same 
subject to relief being given under Section 67 of Local '." 
Improvement Procedure By-law No. 3614 to the said lot which 
is being used for residential purposes, until either an 
industrial development is approved or the said lot is 
acquired by the City; * 

AND WHEREAS the special annual assessment for the 
said project to be imposed on the said lot for a period of 
fifteen (15) years if it is used for industrial purposes is 
$212.26; 

AND WHEREAS the special annual assessment 'for the 
said project to be imposed on the said lot for a period of 
fifteen (15) years if it is used for residential purposes is 
$70.75; 
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Street Paving (curbs & gutters) 
on both sides of Victoria Drive 
from 19th Avenue to Victoria 
Diversion (cont'd) 


BE IT THEREFORE RESOLVED that for the foregoing 
reasons the Council, by not less than two-thirds of all of 
its members, hereby deems and declares that the said lot 
would be unjustly affected by the imposition of a special 
annual assessment for the said project as if it were used 
for industrial purposes and that the special annual assess- 
ment for the said project be imposed on the said lot for the 
year 1979 as if the said lot were used for residential 
purposes, that is to say, the annual sum of $70.75; 

The Collector of Taxes is hereby directed to enter 
in the Tax Roll against the said lot the amount of the re- 
duced assessment for the year 1979 only. The difference in 
the special annual assessment that would have been imposed 
on the said lot if it was used for industrial purposes and 
the special annual assessment to be imposed pursuant to this 
resolution shall be provided out of the general funds of the 
City. 

- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 


H. Street Paving (curbs & gutters) 
on Quebec Street from 4th 
Avenue to 5th Avenue 


MOVED by Aid. Little, 
SECONDED by Aid. Gerard, 

WHEREAS a project for the paving of streets and 
the installation of curbs in respect of pavements and curbs 
on Quebec Street from 4th Avenue to 5th Avenue (hereinafter 
called "the said project") was recommended by the City 
Manager on June 2, 1977, and approved by Council on June 14, 
1977, as a local improvement to be paid for in part by 
special assessment upon the real property to be benefited 
thereby; 

AND WHEREAS the said project was advanced as a 
local improvement on the Initiative principle to a Court of 
Revision on June 14, 1977; 

AND WHEREAS on June 17, 1975, Council passed a 
resolution approving the adoption of a standing policy in 
regard to the provision of special relief, in certain cir- 
cumstances, as follows: 

"a) Council adopt a standing policy of giving 
relief in 1975 and subsequent tax years on 
local improvement charges to homes on flank- 
ing higher zoned lots: 

i) so that they pay a rate according to 
their zoning but with a residential 
level of flankage relief; 

ii) that the relief be limited to owner- 
occupied single family dwellings, the 
ownership of which precedes the assess- 
ment of the local improvement charge; 
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MOTIONS (Cont'd) 

Street Paving (curbs & gutters) 
on Quebec Street from 4th 
Avenue to 5th Avenue (cont'd) 

iii) that the relief apply to local improve- 
ments for pavements and curbs and for 
sidewalks ; 

iv) that these properties need not be 
identified as requiring this special 
relief at the Court of Revision. 

b) That the Collector of Taxes be instructed to 
bring forward, each year, a formal resolution 
for those properties eligible for relief 
under this policy. " 

AND WHEREAS Lot 9, Block 23, District Lot 200A 
(herein called the "said lot") complies with the criteria 
for special relief set out in Council's resolution of June 
17, 1975; 

AND WHEREAS the said lot is zoned (M-1) Industrial 
District under the Zoning and Development By-law; 

AND WHEREAS the Collector of Taxes is satisfied 
that the said lot is eligible under the provisions of the 
said resolution of Council of June 17, 1975, for the relief 
therein provided and hereinafter granted; 

AND WHEREAS a special annual assessment for the 
said project imposed on the said lot for a period of fifteen 
(15) years if assessed as (M-1) Industrial District would be 
$357.99; 

BE IT THEREFORE RESOLVED that for the foregoing 
reasons Council, by not less than two-thirds of all its 
members, hereby deems and declares that the said lot having 
met the criteria required by the Standing Policy Resolution 
of June 17, 1975, shall pay a special assessment at a rate 
corresponding with the zoning of the said property, but with 
a residential level of flankage relief, that is $119.26, for 
the year 1979 only, and the Collector of Taxes is hereby 
directed to enter on the Tax Roll against the said lot the 
amount of the reduced special assessment for the said year. 
The difference in the said amounts shall be provided out of 
the general funds of the City. 


- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 


I. Street Paving (curbs & gutters) 
on 71st Avenue from Hudson 
Street to Oak Street 


MOVED by Aid. Little, 
SECONDED by Aid. Gerard, 

WHEREAS a project for the paving of streets and 
the installation of curbs in respect of pavements and curbs 
on 71st Avenue from Hudson Street to Oak Street, (hereinafter 
called "the said project") was recommended by the City 
Manager on June 18, 1976, and approved by Council on June 
22, 1976, as a local improvement to be paid for in part by 
special assessment upon the real property to be benefited 
thereby; 
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Street Paving (curbs & gutters) 
on 71st Avenue from Hudson 
Street to Oak Street (cont ' d) 


AND WHEREAS the said project was advanced as a 
local improvement on the Initiative principle to Court of 
Revision on August 12, 1976; 

AND WHEREAS on June 17, 1975, Council passed a 
resolution approving the adoption of a standing policy in 
regard to the provision of special relief, in certain cir- 
cumstances, as follows: 

"a) Council adopt a standing policy of giving 
relief in 1975 and subsequent tax years on 
local improvement charges to homes on 
flanking higher zoned lots: 

i) so that they pay a rate according to 
their zoning but with a residential 
level of flankage relief; 

ii) that the relief be limited to owner- 
occupied single-family dwellings, the 
ownership of which precedes the assess- 
ment of the local improvement charge; 

iii) that the relief apply to local improve- 
ments for pavements and curbs and for 
sidewalks; 

iv) that these properties need not be 
identified as requiring this special 
relief at the Court of Revision. 

b) That the Collector of Taxes be instructed to 
bring forward, each year, a formal resolution 
for those properties eligible for relief 
under this policy. " 

AND WHEREAS the following lot: 

LOT BLOCK DISTRICT LOT 

2 of 12 

of 1-6 & 12 C 319 

complies with the criteria for special relief set out in 
Council's resolution of June 17, 1975; 

AND WHEREAS the said lot is zoned (RM-3A) Multiple 
Dwelling District under the Zoning and Development By-law; 

AND WHEREAS the Collector of Taxes is satisfied 
that the said lot is eligible lander the provisions of the 
said resolution of Council of June 17, 1975, for the relief 
therein provided and hereinafter granted; 

AND WHEREAS a special annual assessment for the 
said project imposed on the said lot for a period of 
fifteen (15) years if assessed as (RM-3A) Multiple Dwelling 
Districts would be : 
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Street Paving (curbs & gutters) 
on 71st Avenue from Hudson 
Street to Oak Street (cont'd) 


LOT BLOCK DISTRICT LOT 


2 of 12 

of 1-6 & 12 C 319 $ 275.31 

BE IT THEREFORE RESOLVED that for the foregoing 
reasons Council, by not less than two-thirds of all its 
members, hereby deems and declares that the said lot 
having met the criteria required by the Standing Policy 
Resolution of June 17, 1975, shall pay a special assess- 
ment at a rate corresponding with the zoning of the said 
property, but with a residential level of flankage relief 
as follows : 

LOT BLOCK DISTRICT LOT 


2 of 12 

of 1-6 & 12 C 319 $ 91.75 

for the year 19 79 only, and the Collector of Taxes is 
hereby directed to enter on the Tax Roll against the said 
lot the amount of the reduced special assessment for the 
said year. The difference in the said amount shall be 
provided out of the general funds of the City. 

- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 


J. Street Paving (curbs & gutters) 
on Osier Street from 70th Avenue 
to the lane north on both sides, etc. 

MOVED by Aid. Little, 
SECONDED by Aid. Gerard, 

WHEREAS a sufficiently signed petition was filed 
with the City Clerk praying that Council construct pavement 
and curbs on Osier Street from 70th Avenue to the lane 
north on both sides and. portland cement concrete curbs and 
gutters on both sides of Osier Street from the lane north 
of 70th Avenue to 67th Avenue (he reinafter called "the said 
project") as a local improvement, to be paid in part by 
special assessment upon the real property to be benefited 
thereby; 

AND WHEREAS Council sat as a Court of Revision on 
March 12, 1970, to hear complaints against the proposed 
assessments and immediately following the hearing. Council 
deemed that the said project would specially benefit the 
real property fronting and abutting the said project and 
undertook the same; 

AND WHEREAS on October 5, 1971, Council passed a 
resolution which adopted the following recommendations of 
the Board of Administration of October 1, 1971: 

"a) That Council adopt a policy of giving relief 
on local iii5)rovement charges to homes on 
flanking higher-zoned lots : 
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Street Paving (curbs & gutters) 
on Osier Street from 70th 
Avenue to the lane north on 
both sides, etc. (cont'd) 


i) so that they pay a rate according to 
their zoning but with a residential 
level of flankage relief; 

ii) that the relief be limited to owner- 
occupied single-family dwellings, the 
ownership of which precedes the assess- 
ment of the local improvement charge; 

iii) that the relief apply to local improve- 
ments for pavement and curbs and for 
sidewalks . 

b) That the Assessment Commissioner be instructed 
to bring forward each year a list of the prop- 
erties and a formal resolution giving the 
relief to those properties still eligible. " 

AND WHEREAS the duties of the Assessment Commissioner 
with respect to local improvements are now the responsibility 
of the Collector of Taxes pursuant to the provisions of the 
Vancouver Charter, being Chapter 55, R.S.B.C. 1953 (2nd 
Session) together with all amendments thereto, and in ©ar- 
ticular Part XXIV thereof; 

AND WHEREAS Lot 4 of 35, Block B, District Lots 
319 , 324 and part of 323, Group One, New Westminster District - - 
(hereinafter called "the said lot") flanks the said project; 

AND WHEREAS the said lot is zoned (RM-3) Multiple 
Dwelling District under the Zoning and Development By-law 
and has constructed thereon a single-family dwelling; 

AND WHEREAS since the said lot flanks the said 
project, it is specially assessed at the rate established in 
the Local Improvement Procedure By-law for property zoned 
(RM-3) Multiple Dwelling District calculated on seventy-five 
percent (75%) of its flankage rather than twenty-five percient 
(25%) thereof had the said lot been zoned for residiential" - 
use; ■ ' ' • ^^i'i 

AND WHEREAS the special annual assessment to be 
imposed on the said lot is $148.4 5 for a period of fifteeh^^ 
years; 

AND WHEREAS the special annual assessment that 
would be imposed on the said lot if it were specially assessed 
on twenty-five percent (25%) of its flankage at the- rate 
established in the Local Improvement Procedure By-law for. 
property zoned (RM-3) Multiple Dwelling District is $49.48 
for a period of fifteen (15) years; ^' 

AND WHEREAS the Collector of Taxes is satisfied 
that the said lot is eligible under the provisions of the said 
resolution of Council of October 5, 1971, for the relief here- 
inafter granted; 
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BUILDING AND PLANNING MATTERS 

RECOMMENDATIONS 

1. Temporary Help: Department of 

Permits & Licenses - Construction 
Branch 


Council considered a report dated September 26, 1969, from the City 
Building Inspector on the work load of the Construction Branch of 
the Permits and Licenses Department. The Building Inspector recom- 
mended that authority be granted to employ a man from a local 
architectural firm for a period of three months and this request was 
granted. In January, 1970, approval was given for a further six 
month period and in July, 19 70, another six month period was approved. 

The City Building Inspector reports as follows: 

"Mr. J. Visscher of McCarter, Nairne & Partners, commenced work 
for the City on October 20, 1969, and has worked continuously 
since then except the occasional time when he is required for 
duties for McCarter & Nairne, such time not being charged to 
the City. 

Projects which he has been involved with since the last report 
was submitted are as follows: 

Supervising installation of ventilation for the workshop 
at Centennial Museum. 

Supervision of alterations to provide additional Court 
Room. 

Preliminary study of old Museum Building (continued). 

Study and estimate of cost of proposed security measures for 
Data Processing Division. 

Implementation of various 19 70 budget items at Centennial 
Museum, Health Units, Public Safety Building, Juvenile 
Detention Home and Pound Building. 

Estimating for some 1971 Budget items. 

The work load of this Branch is such that his services continue 
to be required. McCarter & Nairne indicate they can spare him 
for a further period of time. 

It is recommended that authority be granted to continue the 
employment of a senior man from a local architectural firm 
until the report by B & W Management Company has been considered 
by the Council. If, subsequently, additional staff is employed, 
the need for Mr. Visscher' s services will cease. It is sug- 
gested that funds for six months' service in the amount of 
$6,200, being adequate for the purpose, be appropriated." 

RECOMMENDED that the recommendation of the City Building Inspector 
be adopted. 
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Street Paving (curbs & gutters) 
on Osier Street from 70th 
Avenue to the lane north on 
both sides, etc. (cont'd) 


BE IT THEREFORE RESOLVED that for the foregoing 
reasons Council, by not less than two- thirds of all of its 
members, hereby deems and declares that the said lot would 
be inequitably and unjustly affected by a special assessment 
of $148.45 for the said project and that such assessment be 
reduced to $49.48 for the year 1979 only, and the Collector 
of Taxes is hereby directed to enter on the Tax Roll against 
the said lot the amount of the reduced special assessment 
for the said year. The difference in the said amounts shall 
be provided out of the general funds of the City. 


- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 


K. Street Paving (curbs & gutters) 
on Pender Street from Salsbury 
Drive to Victoria Drive 


MOVED by Aid. Little, 
SECONDED by Aid. Gerard, 

WHEREAS a project for the paving of streets and 
the installation of curbs in respect of pavements and curbs 
on Pender Street, from Salsbury Drive to Victoria Drive, 
(hereinafter called "the said project") was recommended by 
the City Manager on April 2, 1976, and approved by Council 
on April 6, 1976, as a local improvement to be paid for in 
part by special assessment upon the real property to be 
benefited thereby; 

AND WHEREAS the said project was advanced as a 
local improvement on the Initiative principle to a court of 
revision on May 13, 1976; 

AND WHEREAS on June 17, 197 5, Council passed a 
resolution approving the adoption of a standing policy in 
regard to the provision of special relief, in certain cir- 
cumstances, as follows: 

"a) Council adopt a standing policy of giving 
relief in 1975 and subsequent tax years on 
local improvement charges to homes on 
flanking higher zoned lots: 

i) so that they pay a rate according to 
their zoning but with a residential 
level of flankage relief; 

ii) that the relief be limited to owner- 
occupied single family dwellings, the 
ownership of which precedes the 
assessment of the local improvement 
charge; 

iii) that the relief apply to local improve- 
ments for pavements and curbs and for 
sidewalks ; 
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Street Paving (curbs & gutters) 
on Pender Street from Salsbury 
Drive to Victoria Drive (cont'd) 


iv) that these properties need not be 

identified as requiring this special 
relief at the Court of Revision. 

b) That the Collector of Taxes be instructed to 
bring forward, each year, a formal resolution 
for those properties eligible for relief under 
this policy. " 

AND WHEREAS the following lot: 

LOT BLOCK DISTRICT LOT 

D of 5 E 183 

complies with the criteria for special relief set out in 
Council's resolution of June 17, 1975; 

AND WHEREAS the said lot is zoned (RM-3) Multiple 
Dwelling District under the Zoning and Development By-law; 

AND WHEREAS the Collector of Taxes is satisfied 
that the said lot is eligible under the provisions of the 
said resolution of Council of June 17, 1975, for the relief 
therein provided and hereinafter granted; 

AND TOEREAS a special annual assessment for the 
said project imposed on the said lot for a period of fifteen 
(15) years if assessed as (RM-3) Multiple Dwelling Districts 
would be: 

LOT BLOCK DISTRICT LOT 

D of 5 E 183 $ 163.25 

BE IT THEREFORE RESOLVED that for the foregoing 
reasons Council, by not less than two-thirds of all its 
members, hereby deems and declares, that the said lot having 
met the criteria required by the Standing Policy Resolution 
of June 17, 1975, shall pay a special assessment at a rate 
corresponding with the zoning of the said property, but with 
a residential level of flankage relief as follows: 

LOT BLOCK DISTRICT LOT 


D of 5 E 183 $ 54.42 

for the year 1979 only, and the Collector of Taxes is hereby 
directed to enter on the Tax Roll against the said lot the 
amount of the reduced special assessment for the said year. 
The difference in the said amount shall be provided out of 
the general funds of the City. 


- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 
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L. Street Paving (curbs & gutters) 
on Carolina Street from 7th 
Avenue to 8th Avenue 

MOVED by Aid. Little, 
SECONDED by Aid. Gerard, 

WHEREAS a project for the paving of streets and 
the installation of curbs in respect of pavements and curbs 
on Carolina Street from 7th Avenue to 8th Avenue, (hereinafter 
called "the said project") was recommended by the City 
Manager on April 2, 1976, and approved by Council on April 
6, 1976, as a local improvement to be paid for in part by 
special assessment upon the real property to be benefited 
thereby; 

AND WHEREAS the said project was advanced as a 
local improvement on the Initiative principle to a Court of 
Revision on May 13, 1976: 

AND WHEREAS on June 17, 1975, Council passed a 
resolution approving the adoption of a standing policy in 
regard to the provision of special relief, in certain cir- 
cumstances, as follows: 

"a) Council adopt a standing policy of giving 
relief in 1975 and subsequent tax years on 
local improvement charges to homes on 
flanking higher zoned lots: 

i) so that they pay a rate according to 
their zoning but with a residential 
level of flankage relief; 

ii) that the relief be limited to owner- 
occupied single-family dwellings, the 
ownership of which precedes the assess- 
ment of the local improvement charge; 

iii) that the relief apply to local improve- 
ments for pavements and curbs and for 
sidewalks ; 

iv) that these properties need not be 
identified as requiring this special 
relief at the Court of Revision. 

b) That the Collector of Taxes be .instructed to 
bring forward, each year, a formal resolution 
for those properties eligible for relief 
under this policy. " 

AND WHEREAS the following lots: 

LOT BLOCK DISTRICT LOT 

16 S.72' 106 264A 

16 Ex. S.72' 106 264A 

comply with the criteria for special relief set out in 
Council's resolution of June 17, 1975; 

AND WHEREAS the said lots are zoned (RM-3A) Multiple 
Dwelling District under the Zoning and Development By-law; 
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Street Paving (curbs & gutters) 
on Carolina Street from 7th 
Avenue to 8th Avenue (cont'd) 

AND WHEREAS the Collector of Taxes is satisfied 
that the said lots are eligible under the provisions of 
the said resolution of Council of June 17, 1975, for the 
relief therein provided and hereinafter granted; 

AND WHEREAS a special annual assessment for the 
said project imposed on the said lots for a period of 
fifteen (15) years if assessed as (RM-3A) Multiple Dwelling 
Districts would be: 

LOT BLOCK DISTRICT LOT 

16 S.72' 106 264A $ 161.00 

16 Ex. S.72' 106 264A $ 111.82 

BE IT THEREFORE RESOLVED that for the foregoing 
reasons Council, by not less than two-thirds of all its 
members , hereby deems and declares that the said lots 
having met the criteria required by the Standing Policy 
Resolution of June 17, 1975, shall pay a special assess- 
ment at a rate corresponding with the zoning of the said 
property, but with a residential level of flankage relief 
as follows: 

LOT BLOCK DISTRICT LOT 


16 S.72' 106 264A $ 53.67 

16 Ex. S.72' 106 264A $ 37.27 

for the year 1979 only, and the Collector of Taxes is 
hereby directed to. enter on the Tax Roll against the said 
lots the amounts of the reduced special assessment for 
the said year. The difference in the said amounts shall 
be provided out of the general funds of the City. 


- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 


M. Lane Paving - lane south of 
Powell Street from Jackson 
Avenue to Princess Avenue 

MOVED BY Aid. Little, 
SECONDED by Aid. Gerard, 

WHEREAS a lane paving project in respect of the 
lane south of Powell Street from Jackson Avenue to Princess 
Avenue (hereinafter called "the said project") was recom- 
mended by the City Manager on February 18, 1977, and approved 
by City Council on February 24, 1977, as a local improvement 
to be paid for in part by special assessment upon the real 
property to be benefited thereby; 

AND WHEREAS the said project was advanced as a 
local improvement on the Initiative principle to a court of 
revision on February 24, 1977; 

AND WHEREAS on July 27, 1976, Council passed a 
resolution approving the adoption of a standing policy in 
regard to the provision of special relief, in certain cir- 
cumstances, as follows: 

Cont'd. . . 
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MOTIONS (Cont'd) 

Lane Paving - lane south of 

Powell Street from Jackson 

Avenue to Princess Avenue (cont'd) 


"A. Council adopt a standing policy of giving 
special relief as follows with respect to 
lane paving local improvements where prop 
erties are used residentially but zoned 
for higher use: 

1. the relief to be such that they pay 
only one-half of the rate for their 
zoning ; 

2. the relief to be limited to owner- 
occupied single- family dwellings, 
the ownership of which precedes the 
assessment of the local improvements ; 

3. the relief to be given on a year-to- 
year basis as long as the properties 
remain eligible; 

4. the relief to commence with projects 
placed on the Tax Roll in 1977. 

B. The Collector of Taxes be instructed to 

bring forward each year the list of prop- 
erties in a formal resolution under Section 
6 7 of By-law 3614 as amended, to give 
effect to this policy. " 

AND WHEREAS Lot 20, Block 53, District Lot 196, 
Plan 196 (herein called the "said lot") abuts the said 
project and is an owner-occupied single-family dwelling, the 
ownership whereof preceded the assessment of the local 
improvement; 

AND WHEREAS the said lot is zoned (CD-I) Compre- 
hensive Development District under the Zoning and Devel- 
opment By-law; 

AND WHEREAS a special annual assessment for the 
said project imposed on the said lot for a period of fifteen 
(15) years if assessed as being zoned (CD-I) Comprehensive 
Development District under the Zoning and Development By-law 
would be $39.23; 

AND WHEREAS the Collector of Taxes is satisfied 
that the said lot is eligible under the provisions of the 
said resolution of Coxincil of July 27, 1976 , for the relief 
hereinafter granted; 

BE IT THEREFORE RESOLVED that for the foregoing 
reasons Council, by not less than two-thirds of all its 
members, hereby deems and declares that the said lot, having 
met the criteria required by the Standing Policy Resolution 
of July 27, 19 76, shall pay a special assessment of one-half 
of the rate for its zoning, that is, $19.61, for the year 
1979 only, and the Collector of Taxes is hereby directed to 
enter on the Tax Roll against the said lot the amount of the 
reduced special assessment for the said year. The differ- 
ence in the said amount shall be provided out of the general 
funds of the City. 


- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 
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MOTIONS (Cont'd) 

N. Lane Paving - lane south of 
Powell Street from Princess 
Avenue to Heatley Avenue 

MOVED by Aid. Little, 
SECONDED by Aid. Gerard, 

WHEREAS a lane paving project in respect of the 
land south of Powell Street, from Princess Avenue to Heatley 
Avenue (hereinafter called "the said project") was recom- 
mended by the City Manager on February 18, 1977 and approved 
by Council on February 24, 19 77, as a local improvement to 
be paid for in part by special assessment upon the real 
property to be benefited thereby; 

AND WHEREAS the said project was advanced as a 
local improvement on the Initiative principle to a court 
of revision on February 24, 1977; 

AND WHEREAS on July 27, 19 76, Council passed a 
resolution, approving the adoption of a standing policy 
in regard to the provision of special relief, in certain 
circumstances, as follows: 

"A. Council adopt a standing policy of giving 
special relief as follows with respect to 
lane paving local improvements where prop- 
erties are used residentially but zoned 
for higher use : 

1. the relief to be such that they pay 
only one-half of the rate for their 
zoning; 

2. the relief to be limited to owner- 
occupied single-family dwellings, the 
ownership of which precedes the assess- 
ment of the local improvement; 

3. the relief to be given on a year-to- 
year basis as long as the properties 
remain eligible; 

4. the relief to commence with projects 
placed on the Tax Roll in 19 77. 

B. The Collector of Taxes be instructed to bring 
forward each year the list of properties in a 
formal resolution under Section 6 7 of By-law 
3614 as amended, to give effect to this 
policy. " 


AND WHEREAS the following lots : 


Lot 

Block 

District Lot 

Plan 

30 

52 

196 

196 

24 Amd 

52 

196 

196 

21 

52 

196 

196 

19 

52 

196 

196 


abut the said project and are all owner-occupied single- 
family dwellings, the ownership whereof preceded the 
assessment of the local improvement; 
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393 


MOTIONS (Cont'd) 


Lane Paving - lane south of 
Powell Street from Princess 
Avenue to Heatley Avenue (cont'd) 

AND WHEREAS the said lots are zoned (CD-.l) Com- 
prehensive Development District under the Zoning and De- 
velopment By-law; 

AND WHEREAS the Collector of Taxes is satisfied 
that the said lots are eligible under the provisions of 
the said resolution of Council of July 27, 1976, for the 
relief hereinafter granted; 

AND WHEREAS a special annual assessment for the 
said project imposed on the said lots for a period of 
fifteen (15) years if assessed as being zoned (CD-I) 
Comprehensive Development District under the Zoning and 
Development By-law would be: 


Lot 

Block 

District Lot 

Plan 


30 

52 

196 

196 

$ 39.22 

24 Amd 

52 

196 

196 

40. 79 

21 

52 

196 

196 

39.22 

19 

52 

19 6 

196 

39.23 


BE IT THEREFORE RESOLVED that for the foregoing 
reasons Council, by not less than two- thirds of all its 
members, hereby deems and declares that the said lots, 
having met the criteria required by the Standing Policy 
Resolution of July 27, 1976, shall pay a special assess- 
ment of one-half of the rate for their zoning as follows: 


Lot 

Block 

District Lot 

Plan 


30 

52 

196 

196 

$ 19.61 

24 Amd 

52 

196 

196 

20.39 

21 

52 

196 

196 

19.61 

19 

52 

196 

196 . 

19.61 


for the year 19 79 only, and the Collector of Taxes is 

hereby directed to enter on the Tax Roll against the said 

lots the amounts of the reduced special assessment for the 

said year. The difference in the said amounts shall be , 

provided out of the general funds of the City. 

I. 
* 

- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 


0. Lane Paving - lane south of 
8th Avenue between Clark 
Drive and Commercial Drive 

MOVED by Aid. Little, 
SECONDED by Aid. Gerard, 

WHEREAS a lane paving project in respect of the 
lane south of 8th Avenue, from Clark Drive to Commercial 
Drive (hereinafter called "the said project") was recom- 
mended by the City Manager on February 18, 19 77 and ap- 
. proved by Council on February 24, 19 77 as a local improve- 
ment to be paid for in part by special assessment upon the 
real property to be benefited thereby; 
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MOTIONS (Cont'd) 


Lane Paving - lane south of 8th 
Avenue between Clark Drive and 
Commercial Drive (cont'd) 

AND WHEREAS the said project was advanced as a 
local improvement on the Initiative principle to a court 
of revision on February 24, 19 77; 

AND WHEREAS on July 27, 19 76, Council passed a 
resolution, approving the adoption of a standing policy in 
regard to the provision of special relief, in certain cir- 
cumstances, as follows: 

"A. Council adopt a standing policy of giving 
special relief as follows with respect to 
lane paving local improvements where prop- 
erties are used residentially but zoned 
for higher use : 

1. the relief to be such that they pay 
only one-half of the rate for their 
zoning; 

2. the relief to be limited to owner- 
occupied single-family dwellings, 
the ownership of which precedes the 
assessment of the local improvement; 

3. the relief to be given on a year-to- 
year basis as long as the properties 
remain eligible; 

4. the relief to commence with projects 
placed on the Tax Roll in 1977. 

B. The Collector of Taxes be instructed to 

bring forward each year the list of prop- 
erties in a formal resolution under Section 
67 of By-law 3614 as amended, to give effect 
to this policy. " 

AND WHEREAS the following lots: 

Dt Plan 


Lot 


Block 

District 

2 of E 


155 

264A 

7 of E 


155 

264A 

8 of E 


155 

264A 

10 of E 


155 

264A 

8 of F 


155 

264A 

12 of F 


155 

264A 

26 of C 


154 

264A 

22 of C 


154 

264A 

18 of C 


154 

264A 

15 of C 


154 

264A 

3 of 2 of 

DWJj 

154 

264A 

4 of 2 of 

DWJj 

154 

264A 

34 of C 


154 

264A 

35 of C 


154 

264A 

38 of C 


154 

264A 

39 of C 


154 

264A 


1771 


abut the said project and are all owner-occupied single- 
family dwellings, the ownership whereof preceded the 
assessment of the local improvement; 

AND WHEREAS the said lots are zoned (RM-3) 
Multiple Dwelling District under the Zoning and Development 
By-law; 
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MOTIONS (Cont'd) 


Lane Paving - lane south of 8th 
Avenue between Clark Drive and 
Coinmercial Drive (cont'd) 


AND WHEREAS the Collector of Taxes is satisfied 
that the said lots are eligible under the provisions of the 
said resolution of Council of July 21, 1976, for the relief 
hereinafter granted; 

AND WHEREAS a special annual assessment for the 
said project imposed on the said lots for a period of 
fifteen (15) years if assessed as being zoned (RM-3) 
Multiple Dwelling District under the Zoning and Development 
By-law would be: 


Lot 

Block 

District Lot 

Plan 


2 of E 

155 

264A 


$ 51.77 

7 of E 

155 

264A 


51.77 

8 of E 

155 

264A 

1771 

51. 78 

10 of E 

155 

264A 


51.77 

8 of F 

155 

264A 


51.78 

12 of F 

155 

264A 


51.77 

25 of C 

154 

264A 


51.78 

22 of C 

154 

264A 


51.77 

18 of C 

154 

'264A 


51.78 

15 of C 

154 

264A 


51.78 

3 of 2 of 

DWJj 154 

264A 


51.77 

4 of 2 of 

DWJj 154 

264A 


51.78 

34 of C 

154 

264A 


51.77 

35 of C 

154 

264A 


51.77 

38 of C 

154 

264A 


51.78 

39 of C 

154 

264A 


51.77 


BE IT THEREFORE RESOLVED that for the foregoing 
reasons Council, by not less than two-thirds of all its 
members, hereby deems and declares that the said lots, 
having met the criteria required by the Standing Policy 
Resolution of July 27, 1976, shall pay a special assessment 
of one-half of the rate for their zoning as follows: 


lot 

Block 

District Lot 

Plan 


2 of E 

155 

264A 


$ 25.89 

7 of E 

155 

264A 


25.89 

8 of E 

155 

264A 


25.89 

10 of E 

155 

264A 

1771 

25.89 

8 of F 

155 

264A 


25.89 

12 of F 

155 

264A 


25.89 

26 of C 

154 

264A 


25.89 

22 of C 

154 

264A 


25.89 

18 of C 

154 

264A 


25.89 

15 of C 

154 

264A 


25.89 

3 of 2 of 

DWJs 154 

264A 


25.89 

4 of 2 of 

DWJj 154 

264A 


25. 89 

34 of C 

154 

264A 


25.89 

35 of C 

154 

264A 


25.89 

38 of C 

154 

264A 


25.89 

39 of C 

154 

264A 


25.89 


for the year 19 79 only, and the Collector of Taxes is 
hereby directed to enter on the Tax Roll against the said 
lots the amounts of the reduced special assessment for 
the said year. The difference in the said amounts shall 
be provided out of the general funds of the City. 


- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 


Regular Council, June 19, 1979 


MOTIONS (Cont'd) 


P. Lane Paving - lane south of 
Franklin Street from Semlin 
Street to Lakewood Drive 

MOVED by Aid. Puil, 
SECONDED by Aid. Bellamy, 

WHEREAS a lane paving project in respect of the 
lane south of Franklin Street from Semlin Street to Lake- 
wood Drive (hereinafter called "the said project") was 
recommended by the City Manager on March 23, 1978, and 
approved by City Council on March 30, 1978, as a local 
improvement to be paid for in part by special assessment 
upon the real property to be benefited thereby; 

AND WHEREAS the said project was advanced as a 
local improvement on the Initiative principle to a court 
of revision on March 30, 1978; 

AND WHEREAS on July 27, 1976, Council passed a 
resolution approving the adoption of a standing policy in 
regard to the provision of special relief, in certain 
circxamstances , as follows: 

"A. Council adopt a standing policy of giving 
special relief as follows with respect to 
lane paving local improvements where prop- 
erties are used residentially but zoned 
for higher use : 

1. the relief to be such that they pay 
only one-half of the rate for their 
zoning; 

2. the relief to be limited to owner- 
occupied single-family dwellings, the 
ownership of which precedes the assess- 
ment of the local improvements ; 

3. the relief to be given on a year-to- 
year basis as long as the properties 
remain eligible; 

4. the relief to commence with projects 
placed on the Tax Roll in 1977. 

B. The Collector of Taxes be instructed to 

bring forward each year the list of prop- 
erties in a formal resolution under Section 
67 of By-law 3614 as amended, to give effect 
to this policy. " 

AND WHEREAS Lot 5Vlh , Block 39, District Lot 184, 
Plan 178 (herein called the "said lot") abuts the said 
project and is an owner-occupied single-family dwelling, 
the ownership whereof preceded the assessment of the 
local improvement; 

AND WHEREAS the said lot is zoned (RM-3A) 
Multiple Dwelling District under the Zoning and Develop- 
ment By-law; 

AND WHEREAS a special annual assessment for the 
said project imposed on the said lot for a period of 
fifteen (15) years if assessed as being zoned (RM-3A) 
Multiple Dwelling District under the Zoning and Develop- 
ment By-law would be $38.83. 


Cont'd. . . 


Glo 


Board of Administration, January 22, 1971 .... (BUILDING - 2) 

2. Uniform Plumbing Code 
for B.C. Sub-Committee 

The City Building Inspector reports as follows: 

"The Minister of Municipal Affairs, is proposing legislation re- 
lative to the establishment of a Uniform Plumbing Code in B.C. To 
this end, his Administrative Assistant has written requesting 
that our Plumbing Inspection Supervisor, be allowed to sit on a 
special Sub-Committee to review and upgrade a proposed code 
similar to that presently in use by the City and the Lower Mainland 
Municipalities . 

It is believed that as well as being of assistance to the Municipal 
Affairs Department, it would be in the City's interest for the 
Plumbing Inspection Supervisor to act on this Committee. It is 
understood that most meetings will be in the Greater Vancouver 
Area and there will be no expense to the City except the staff 
time involved. 

It is recommended that approval be given for the Plumbing Inspection 
Supervisor to sit on the Committee reviewing the proposed Provincial 
Plumbing Code . " 

Your Board RECOMMENDS that the recommendation of the City Building 
Inspector be approved. 

CONSIDERATION 

3. West End Community Centre- 
Steering Committee 

The Director of Planning reports as follows: 

"The attached communication dated December 16, 19 70, has been 
received from the Board of Parks and Public Recreation. In 
summary, the Board expressed dissatisfaction with information 
and progress on the above project, and resolved: 

'That City Council be requested to appoint a member 
of the Park Board to the Steering Committee.' 

This matter had been withheld for concurrent report as to the Senior 
Governments' acceptance of the City's 'Statement of Agreement' 
approved by Council on November 26, 19 70, as the basis for proceeding. 
Provincial Government acceptance of the 'Statement of Agreement' was 
received on December 15, 19 70, and we have now received concurrence 
from Central Mortgage and Housing that written agreement will be 
immediately forthcoming. Instructions to the architects to proceed 
have been dependent on approval of the Senior Governments to the 
proposals and has now been given. 

With respect to the Board of Parks and Public Recreation's re- 
quest to appoint a member to the Steering Committee, it is noted 
that such a Committee is made up of City, School, and Parks Board 
officials, and that their task is to coordinate the project and 
to report as appropriate to Council and to their respective 
Boards for decision. The Steering Committee, which includes a 
representative of the West End Community Centre Association, does 
not have a decision-making role which, on the Community Centre 
portion of the project, continues to be the responsibility of the 
Board of Parks and Public Recreation. The Superintendent of Parks 
and Recreation represents the Board's interests on the Steering 
Committee . 


Within the context of the present situation report, the request of 
the Board of Parks and Public Recreation is submitted for Council's 
CONSIDERATION. 


Regular Council, June 19, 1979 


40 


MOTIONS (Cont'd) 

Lane Paving - lane south of 
Franklin Street from Semlin 
Street to Lakewood Drive (cont'd) 

AND WHEREAS the Collector of Taxes is satisfied 
that the said lot is eligible under the provisions of the 
said resolution of Council of July 27, 1976, for the re- 
lief hereinafter granted; 

BE IT THEREFORE RESOLVED that for the foregoing 
reasons Council, by not less than two- thirds of all its 
members, hereby deems and declares that the said lot, 
having met the criteria required by the Standing Policy 
Resolution of July 27, 1976, shall pay a special assess- 
ment of one-half of the rate for its zoning, that is, 
$19.41, for the year 19 79 only, and the Collector of 
Taxes is hereby directed to enter on the Tax Roll against 
the said lot the amount of the reduced special assessment 
for the said year. The difference in the said amount shall 
be provided out of the general funds of the City. 


- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 


Q. Lane Paving - lane south of 

12th Avenue from Watson Street 
to Sophia Street 

MOVED by Aid. Puil, 
SECONDED by Aid. Bellamy, 

WHEREAS a lane paving project in respect of the 
lane south of 12th Avenue from Watson Street to Sophia 
Street (hereinafter called "the said project") was recom- 
mended by the City Manager on February 18, 1977, and ap- 
proved by City Council on February 24, 1977, as a local 
improvement to be paid for in part by special assessment 
upon the real property to be benefited thereby; 

AND WHEREAS the said project was advanced as a 
local improvement by petition to a court of revision on 
February 24, 1977; 

AND V7HEREAS on July 27, 1976, Council passed a 
resolution, approving the adoption of a standing policy in 
regard to the provision of special relief, in certain cir- 
cumstances, as follows: 

"A. Council adopt a standing policy of giving 
special relief as follows with respect to 
lane paving local improvements where prop- 
erties are used r.esidentially but zoned 
for higher use: 

1. the relief to be such that they pay 
only one-half of the rate for their 
zoning; 

2. the relief to be limited to owner- 
occupied single-family dwellings, the 
ownership of which precedes the assess- 
ment of the local improvement; 


Cont'd. 


Regular Council, June 19, 1979 


41 


MOTIONS (Cont'd) 


Lane Paving - lane south of 
12th Avenue from Watson Street 
to Sophia Street (cont'd) 


3. the relief to be given on a year-to- 
year basis as long as the properties 
remain eligible; 

4. the relief to commence with projects 
placed on the Tax Roll in 1977. 

B. The Collector of Taxes be instructed to 

bring forward each year the list of prop- 
erties in a formal resolution under Section 
67 of By-law 3614 as amended, to give 
effect to this policy. " 


AND WHEREAS: 


Lot 1, East 32 feet. Block 114, District 
Lot 301, Plan 187 

abuts the said project and is an owner-occupied single- 
family dwelling, the ownership whereof preceded the assessment 
of the local improvement; 

AND IffiEREAS the said lot is zoned (RM3) Multiple 
Dwelling District under the Zoning and Development Bylaw; 

AND WHEREAS the Collector of Taxes is satisfied 
that the said lot is eligible under the provisions of the 
said resolution of Council of July 27, 1976, for the relief 
hereinafter granted; 

AtJD I'JHEREAS a special annual assessment for the 
said project imposed on the said lot for a period of fifteen 
(15) years if assessed as (RM-3) Multiple Dwelling District 
would be $52.31; 

BE IT THEREFORE RESOLVED that for the foregoing 
reasons Council, by not less than two-thirds of all its 
members, hereby deems and declares that the said lot, having 
met the criteria required by the Standing Policy Resolution 
of July 27, 1976, shall pay a special assessment of one-half 
of the rate for its zoning namely, $26.15 for the year 1979 
only, and the Collector of Taxes is hereby directed to enter 
on the Tax Roll against the said lot the amount of the 
reduced special assessment for the said year. The difference 
in the said amount shall be provided out of the general 
funds of the City. 


- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 


Regular Council, June 19, 1979 


MOTIONS (Cont'd) 

R. Lane Paving - special relief 
east of Victoria Drive from 
48th Avenue to 49th Avenue 

MOVED by Aid. Puil, 
SECONDED by Aid. Bellamy, 

WHEREAS a lane paving project in respect of the 
lane east of Victoria Drive from 48th Avenue to 49th Avenue 
(hereinafter called "the said project") was recommended by 
the City Mcuiager on February 18, 19 77, and approved by City 
Council on February 24, 1977, as a local improvement to be 
paid for in part by special assessment upon the real prop- 
erty to be benefited thereby; 

AND WHEREAS the said project was advanced as a 
local improvement on the Initiative principle to a court of 
revision on February 24, 19 77; 

AND WHEREAS on July 27, 19 76, Council passed a 
resolution approving the adoption of a standing policy in 
regard to the provision of special relief, in certain cir- 
cumstances, as follows: 

"A. Council adopt a standing policy of giving 
special relief as follows with respect to 
lane paving local improvements where prop- 
erties are used residentially but zoned 
for higher use : 

1. the relief tO' be such that they pay 
only one-half of the rate for their 
zoning; 

2. the relief to be limited to owner- 
occupied single- family dwellings, 
the ownership of which precedes the 
assessment of the local improvements; 

3. the relief to be given on a year-to- 
year basis as long as the properties 
remain eligible; 

4. the relief to commence with projects 
placed on the Tax Roll in 1977. 

B. The Collector of Taxes be instructed to 

bring forward each year the list of prop- 
erties in a formal resolution under Section 
6 7 of By-law 3614 as amended, to give effect 
to this policy. " 

AND WHEREAS Lot "A", Block 1, District Lot 724, 
Plan 1592 (herein called the "said lot") abuts the said 
project and is an owner-occupied single-family dwelling, the 
ownership whereof preceded the assessment of the local 
improvement ; 

AND WHEREAS the said lot is zoned (RS-1) One- 
Family Dwelling District under the Zoning and Development 
By-law; 

AND WHEREAS the remaining real property abutting 
the said project to be specially assessed therefor is zoned 
(C-2) Commercial District under the Zoning and Development 
By-law; 
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MOTIONS (Cont'd) 

Lane Paving - special relief 

east of Victoria Drive from 

48th Avenue to 49th Avenue (cont'd) 


AND WHEREAS a special annual assessment for the 
said project in the sum of $65.27 is imposed on the said 
lot for a period of fifteen (15) years as if it were zoned 
(C-2) Commercial District under the Zoning and Development 
By-law; 

AND WHEREAS the Collector of Taxes is satisfied 
that the said lot is eligible under the provisions of the 
said resolution of Council of July 27, 1976, for the relief 
hereinafter granted; 

BE IT THEREFORE RESOLVED that for the foregoing 
reasons Council, by not less than two-thirds of all of its 
members, hereby deems and declares that the said lot, 
having met the criteria required by the Standing Policy 
Resolution of July 27, 1976, shall pay a special assess- 
ment of one-half of the rate for its zoning, that is, $32.63, 
for the year 1979 only, and the Collector of Taxes is hereby 
directed to enter on the Tax Roll against the said lotthe 
amount of the reduced special assessment for the said year. 
The difference in the said amount shall be provided out of 
the general funds of the City. 


- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 


S. Lane Paving - south of 24th 
Avenue from Puget Drive to 
MacDonald Street 


MOVED by Aid. Puil, 
SECONDED by Aid. Bellamy, 

WHEREAS a lane paving project in respect of 
the lane south of 2 4th Avenue from Puget Drive to Macdonald 
Street (hereinafter called "the said project") was recom- 
mended by the City Manager on June 18, 1976, and approved 
by City Council on June 22, 1976, as a local improvement 
to be paid for in part by special assessment upon the real 
property to be benefited thereby; 

AND WHEREAS the said project was advanced as a 
local improvement on the Initiative principle to a court of 
revision on August 12, 1976; 

AND WHEREAS on July 27, 1976, Council passed a 
resolution, approving the adoption of a standing policy in 
regard to the provision of special relief, in certain cur- 
cumstances, as follows: 

"A. Council adopt a standing policy of giving 
special relief as follows with respect to . 
lane paving local improvements where prop- 
erties are used residentially but zoned 
for higher use: 

1. the relief to be such that they pay 
only one-half of the rate of their 
zoning; 
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MOTIONS (Cont'd) 


Lane Paving - south of 24th 
Avenue from Puget Drive to 
MacDonald Street (cont'd) 


2. the relief to be limited to owner- 
occupied single-family dwellings, 
the ownership of which precedes the 
assessment of the local improvement; 

3. the relief to be given on a year-to- 
year basis as long as the properties 
remain e ligib le ; 

4. the relief to commence with projects 
placed on the Tax Roll in 19 77, 

B. The Collector of Taxes be instructed to 

bring forward each year the list of prop- 
erties in a formal resolution under Section 
6 7 of By-law 3614 as amended, to give 
effect to this policy. " 

AND WHEREAS the following lot: 

LOT BLOCK DISTRICT LOT 

A W 139 

abuts the said project and is an owner-occupied single- 
family dwelling, the ownership whereof preceded the assess- 
ment of the local improvement; 

AND WHEPJIAS the said lot is zoned (C-1) Commercial 
District under the Zoning and Development By-law; 

AND WHEREAS the Collector of Taxes is satisfied 
that the said lot is eligible under the provisions of the 
said resolution of Council of July 27, 19 76, for the relief 
hereinafter granted; 

AND WHEREAS a special annual assessment for the 
said project imposed on the said lot for a period of fifteen 
(15) years if assessed as (C-1) Commercial District would be: 

LOT BLOCK DISTRICT LOT 


AW 139 $ 57.31 

BE IT THEREFORE RESOLVED that for the foregoing 
reasons Council, by not less than two-thirds of all its 
members, hereby deems and declares that the said lot, 
having met the criteria required by the Standing Policy 
Resolution of July 27, 1976, shall pay a special assess- 
ment of one-half of the rate for its zoning as follows: 

LOT BLOCK DISTPJiCT LOT 


AW 139 $ 28.66 

for the year 19 79 only, and the Collector of Taxes is 
hereby directed to enter on the Tax Roll against the 
said lot the amount of the reduced special assessment for 
the said year. The difference in the said amount shall 
be provided out of the general funds of the City. 

- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 
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MOTIONS (Cont'd) 


T. Lane Paving - lane south of 
7th Avenue from Alder Street 
to Spruce Street 


MOVED by Aid. Puil, 
SECONDED by Aid. Bellamy, 


WHEREAS a lane paving project in respect of the 
lane south of 7th Avenoe from Alder Street to Spruce Street 
(hereinafter called "the said project") was recommended by 
the City Manager on June 18, 1976 and approved by City 
Council on June 22, 1976, as a local improvement to be paid 
for in part by special assessment upon the real property to 
be benefited thereby; 

AND WHEREAS the said project was advanced as a 
local improvement on the Initiative principle to a court of 
revision on August 12, 1976; 

AND WHEREAS on July 27, 1976, Council passed a 
resolution, approving the adoption of a standing policy in 
regard to the provision of special relief, in certain cir- 
cumstances, as follows: 


"A. Council adopt a standing policy of giving 
special relief as follows with respect to 
lane paving local improvements where prop- 
erties are used residentially but zoned 
for higher use: 


1. the relief to be such that they pay 
only one-half of the rate for their 
zoning; 

2. the relief to be limited to owner- 
occupied single-family dwellings, the 
ownership of which precedes the assess- 
ment of local improvements; 

3. the relief to be given on a year-to- 
year basis as long as the properties 
remain eligible; 

4. the relief to commence with projects 
placed on the Tax Roll in 1977. 

B. The Collector of Taxes be instructed to 

bring forward each year the list of prop- 
erties in a formal resolution under 
Section 67 of By-law 3614 as amended, to 
give effect to this policy. " 


AND WHEREAS: 

Lot A, Block 314, District Lot 526 


abuts the said project and is an owner-occupied single- 
family dwelling, the ownership whereof preceded the assess- 
ment of the local improvement; 

AND WHEREAS the said lot is zoned (FM-1) Fairview 
Multiple Dwelling District under the Zoning and Development 
By-law; 
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MOTIONS (Cont'd) 


Lane Paving - lane south of 
7th Avenue from Alder Street 
to Spruce Street (cont'd) 

AND WHEREAS the Collector of Taxes is satisfied 
that the said lot is eligible under the provisions of the 
said resolution of Council of July 27, 1976, for the relief 
hereinafter granted; 

AND WHEREAS a special annual assessment for the 
said project imposed on the said lot for a period of fifteen 
(15) years if assessed as (FM-1) Fairview Multiple Dwelling 
Districts would be $41.68; 

BE IT THEREFORE RESOLVED that the foregoing reasons 
Council, by not less than two-thirds of all its members, 
hereby deems and declares that the said lot, having met the 
criteria required by the Standing Policy Resolution of July 
27, 1976, shall pay a special assessment of one-half of the 
rate for its zoning namely $20.84 for the year 1979 only, 
and the Collector of Taxes is hereby directed to enter on 
the Tax Roll against the said lot the amounts of the reduced 
special assessment for the said year. The difference in the 
said amount shall be provided out of the general funds of 
the City. 


- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 


U. Lane Paving - lane south of 

York Street from Larch Street 
to Chestnut Street 


MOVED by Aid. Puil, 
SECONDED by Aid. Bellamy, 

WHEREAS a lane paving project in respect of the 
lane south of York Street, from Larch Street to Chestnut 
Street (hereinafter called "the said project") was recom- 
mended by the Board of Administration on September 15, 19 72, 
and approved by Council on September 19, 19 72, as a local 
improvement to be paid for in part by special assessment 
upon the real property to be benefited thereby; 

AND WHEREAS the said project was advanced as a 
local improvement on the Initiative principle to a Court of 
Revision on November 16, 1972; 

AND WHEREAS on July 27, 1976, Council passed a 
resolution, approving the adoption of a standing policy in 
regard to the provision of special relief, in certain cir- 
cxamstances, as follows: 

"A. Council adopt a standing policy of giving 
special relief as follows with respect to 
lane paving local improvements where prop- 
erties are used residentially but zoned 
for higher use : 

1. the relief to be such that they pay 
only one-half of the rate for their 
zoning; 
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MOTIONS (Cont'd) 


Lane Paving - lane south of 
York Street from Larch Street 
to Chestnut Street (cont'd) 

2. the relief to be limited to owner- 
occupied single-family dwellings, the 
ownership of which precedes the assess- 
ment of the local improvement; 

3. the relief to be given on a year-to- 
year basis as long as the properties 
remain eligible; 

4. the relief to commence with projects 
placed on the Tax Roll in 19 77. 

B. The Collector of Taxes be instructed to 

bring forward each year the list of prop- 
erties in a formal resolution under Section 
67 of By-law 3614 as amended, to give effect 
to this policy. " 

AND WHEREAS the following lots : 


LOT 

BLOCK 

DISTRICT LOT 

AEh 

204 

526 


204 

526 

8 

205 

526 

9W35 

205 

526 

B of 20 

205 

526 


abut the said project and are all owner-occupied single- 
family dwellings, the ownership whereof preceded the assess- 
ment of the local improvement; 

AND WHEREAS the said lots are zoned (RM-3A1) 
Multiple Dwelling District under the Zoning and Development 
By-law; 

AND WHEREAS the Collector of Taxes is satisfied 
that the said lots are eligible mder the provisions of the 
said resolution of Council of July 27, 19 76, for the relief 
hereinafter granted; 

AND WHEREAS a special annual assessment for the 
said project imposed on the said lots for a period of 
fifteen (15) years if assessed as (RM-3A1) Multiple Dwelling 
Districts would be: 


LOT 

BLOCK 

DISTRICT LOT 


4Ei5 

204 

526 

$ 25.80 

4W}j 

204 

526 

25.80 

8 

205 

526 

51.61 

9WJ5 

205 

526 

25.80 

B of 20 

205 

526 

33.03 


BE IT THEREFORE RESOLVED that for the foregoing 
reasons Council, by not less than two-thirds of all its 
members, hereby deems and declares that the said lots, 
having met the criteria required by the Standing Policy 
Resolution of July 27, 1976, shall pay a special assessment 
of one-half of the rate for their zoning as follows: 


Cont'd. 
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MOTIONS (Cont'd) 


Lane Paving - lane south of 
York Street from Larch Street 
to Chestnut Street (cont'd) 


LOT 

BLOCK 

DISTRICT LOT 

AEh 

204 

526 

4WJ5 

204 

526 

8 

205 

526 

9WJs 

205 

526 

B of 20 

205 

526 


12.90 
12.90 
25.80 
12.90 
16.52 


for the year 19 79 only, and the Collector of Taxes is hereby 
directed to enter on the Tax Roll against the said lots the 
amounts of the reduced special assessment for the said year. 
The difference in the said amoxants shall be provided out of 
the general funds of the City. 


- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 


Lane Paving - lane south of 
2nd Avenue from Larch Street 
to Burrard Street, except . . . 

MOVED by Aid. Puil, 
SECONDED by Aid. Bellamy, 


WHEREAS a lane paving project in respect of the 
lane south of 2nd Avenue, from Larch Street to Burrard 
Street, except from Balsam Street to Vine Street and except 
from Burrard Street to 100 feet west (hereinafter called 
"the said project") was recommended by the Board of Admin- 
istration on September 15, 1972 and approved by Council on 
September 19, 1972, as a local improvement to be paid for in 
part by special assessment upon the real property to be 
benefited thereby; 

AND WHEREAS the said project was advanced as a 
local improvement on the Initiative principle to a Court of 
Revision on November 16, 1972; 


AND WHEREAS on July 27, 1976, Council passed a 
resolution, approving the adoption of a standing policy in 
regard to the provision of special relief, in certain cir- 
cumstances, as follows: 


A. Co\ancil adopt a stemding policy of giving 
special relief as follows with respect to 
lane paving local improvements where prop- 
erties are used residentially but zoned 
for higher use: 


1. the relief to be such that they pay 
only one-half of the rate for their 
zoning; 

2. the relief to be limited to owner- 
occupied single-family dwellings, the 
ownership of which precedes the assess- 
ment of the local improvement; 

3. the relief to be given on a year-to- 
basis as long as the properties remain 
eligible; 


Cont'd. . . 


Regular Council, June 19, 1979 


MOTIONS (Cont'd) 


Lane Paving - lane south of 
2nd Avenue from Larch Street to 
Burrard Street, except (cont'd) 

4. the relief to commence with projects 
placed on the Tax Roll in 19 77. 

B. The Collector of Taxes be instructed to 

bring forward each year the lost of prop- 
erties in a formal resolution lander Section 
67 of By-law 3614 as amended, to give 
effect to this policy. " 

AND WHEREAS the following lots : 


LOT 

BLOCK 

DISTRICT LOT 

25 

225 

526 

29 

225 

526 

34 

225 

526 

36WJ5 & 37 

225 

526 

3 

226 

526 

10 

226 

526 

12 

226 

526 

32 

226 

526 

14 

227 

526 

15 

227 

526 

37 

227 

526 


abut the said project and are all owner-occupied single- 
family dwellings, the ownership whereof preceded the assess- 
ment of the local improvement; 

AND WHEREAS the said lots are zoned (RM3B) Multiple 
Dwelling District under the Zoning and Development By-law; 

AND WHEREAS the Collector of Taxes is satisfied 
that the said lots are eligible under the provisions of the 
said resolution of Council of July 27, 1976, for the relief 
hereinafter granted; 

AND WHEREAS a special annual assessment for the 
said project imposed on the said lots for a period of fifteen 
(15) years if assessed as (RM-3B) Multiple Dwelling Districts 
would be : 


LOT 

BLOCK 

DISTRICT LOT 


25 

225 

526 

$ 25.80 

29 

225 

526 

25.80 

34 

225 

526 

25.80 

36WJ5 & 37 

225 

526 

38.70 

3 

226 

526 

25.80 

10 

226 

526 

25.80 

12 

226 

526 

25.80 

32 

226 

526 

25.80 

14 

227 

526 

25.80 

15 

227 

526 

25.80 

37 

227 

526 

25.80 


BE IT THEREFORE RESOLVED that for the foregoing 
reasons Council, by not less than two-thirds of all its 
members, hereby deems and declares that the said lots, 
having met the criteria required by the Standing Policy 
Resolution of July 27, 1976, shall pay a special assessment 
of one-half of the rate for their zoning as follows : 


Cont'd. 
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Board of Administration, January 22, 1971 .... (BUILDING - 3) 
RECOMMENDATION 

4 Christ Church Cathedral: 
Minipark 

The Director of Planning reports as follows: 

"On May 27, 1969, City Council are minuted as follows: 

'On behalf of the Community Arts Council, Mr. Low-Beer, 
President, spoke to the Council in respect of a promised 
minipark scheme for the Downtown and West End areas, and 
in particular showed a model of such a development around 
Christ Church Cathedral at Georgia and Burrard Streets. 
Mr. Low-Beer advised that discussions were being held 
with the Planning and Engineering Departments in respect 
of detail. 

Moved , 

THAT this general scheme be referred to the Board 
of Administration for further investigation and report 
in due course . ' 

Since then, the Director of Planning has met from time to time 
with representatives of the Community Arts Council of Vancouver 
as they attempted to proceed with the proposed project. The 
Community Arts Council has submitted a letter dated January 7th, 
1971, which is attached for Council's information. This letter 
points out that the Community Arts Council has had to shelve in- 
definitely their plans to proceed with the proposed minipark. 

It is recommended that this report be received, that the Community 
Arts Council be sent a copy and be thanked for their interest. 
Further that if economic conditions improve. City Council would 
welcome a further submission." 

Your Board RECOMMENDS that the foregoing report of the Director of 
Planning be adopted. 

(Copies of the letter from the Community Arts Council are 
circulated for Council's information.) 


****** FOR ADOPTION SEE ?kGi(S) AS3. ». 
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MOTIONS (Cont'd) 

Lane Paving - lane south of 
2nd Avenue from Larch Street to 
Burrard Street, except (cont'd) 


LOT 

BLOCK 

DISTRICT LOT 


25 

225 

526 

$ 12.90 

29 

225 

526 

12.90 

34 

225 

526 

12.90 

36WJs & 37 

225 

526 

19.35 

3 

226 

526 

12.90 

10 

226 

526 

12.90 

12 

226 

526 

12.90 

32 

226 

526 

12.90 

14 

227 

526 

12.90 

15 

227 

526 

12.90 

37 

227 

526 

12.90 


for the year 19 79 only, and the Collector of Taxes is 
hereby directed to enter on the Tax Roll against the said 
lots the amounts of the reduced special assessment for the 
said year. The difference in the said amounts shall be 
provided out of the general funds of the City. 


- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 


W. Lane Paving - lane north of 

Hastings Street from Lakewood 
Street to Templeton Drive 

MOVED by Aid. Puil, 
SECONDED by Aid. Bellamy, 

WHEREAS a lane paving project in respect of thie 
lanie north of Hastings Street from Lakewood Street to 
Templeton Drive (hereinafter called "the said project") was 
recommended by the City Manager on April 2, 1976, and ap- 
proved by City Council on April 23, 1976, as a local im- 
provement to be paid for in part by special assessment upon 
the real property to be benefited thereby; 

AND WHEREAS the said project was advanced as a 
local improvement by the Petition method to a court of 
revision on May 13, 1976; 

AND WHEREAS on July 27, 1976, Council passed a 
resolution, approving the adoption of a standing policy in 
regard to the provision of special relief, in certain cir- 
eumstances, as follows: 

"A. Council adopt a standing policy of giving 
special relief as follows with respect to 
lane paving local improvements where prop- 
erties are used residentially but zoned 
for higher use : 

1. the relief to be such that they pay 
only one-half of the rate for their 
zoning; 
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MOTIONS (Cont'd) 


Lane Paving - lane north of 
Hastings Street from Lakewood 
Street to Templeton Drive (cont'd) 


2. the relief to be limited to owner- 
occupied single-family dwellings, the 
ownership of which precedes the assess- 
ment of the local improvement; 

3. the relief to be given on a year-to- 
year basis as long as the properties 
remain eligible; 

4. the relief to commence with projects 
placed on the Tax Roll in 1977. 

B. The Collector of Taxes be instructed to bring ' 
forward each year the list of properties in a 
formal resolution under Section 67 of By-law 
3614 as amended, to give effect to this 
policy. " 

AND WHEREAS the following lots : 

LOT BLOCK DISTRICT LOT 

F, ex. East 1 & 

416/1000 40 184 

ft. of 1-4 

6 40 184 

abut the said project and are both owner-occupied single- 
family dwellings, the ownership whereof preceded the assess- 
ment of the local improvement; 

AND WHEREAS the said lots are zoned (RM-3) Multipl 
Dwelling District under the Zoning and Development By-law; 

AND WHEREAS the Collector of Taxes is satisfied 
that the said lots are eligible iinder the provisions of the 
said resolution of Council of July 27, 1976, for the relief 
hereinafter granted; 

AND WHEREAS a special annual assessment for the 
said project imposed on the said lots for a period of 
fifteen (15) years if assessed as (RM-3) Multiple Dwelling 
Districts would be: 

LOT BLOCK DISTRICT LOT 

F, ex. East 1 
& 416/1000 40 184 $ 43.87 

ft. of 1-4 

6 40 184 $ 68.77 

BE IT THEREFORE RESOLVED that for the foregoing 
reasons Council, by not less than two-thirds of all its 
members, hereby deems and declares that the said lots, 
having met the criteria required by the Standing Policy 
Resolution of July 27, 1976, shall pay a special assessment 
of one-half of the rate for their zoning as follows: 
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MOTIONS (Cont'd) 


Lane Paving - lane north of 
Hastings Street from Lakewood 
Street to Templeton Drive (cont'd) 


LOT 


BLOCK 


DISTRICT LOT 


F, ex. East 1 
& 416/1000 
ft. of 1-4 


40 


184 


$ 21.94 


6 


40 


184 


$ 34.39 


for the year 19 79 only, and the Collector of Taxes is hereby 
directed to enter on the Tax Roll against the said lots the 
amounts of the reduced special assessment for the said year. 
The difference in the said amounts shall be provided out of 
the general funds of the City. 


X. Allocation of Land for Lane 
Purposes 

(South 2 feet of Lot 4 
Block 8 South k Section 46 
Town of Hastings Suburban 
Lands Plan 2440) 


MOVED by Aid. Puil, 
SECONDED by Aid. Bellamy, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver for lane purposes land in the City of Vancouver, 
Province of British Columbia, more particularly known and described 
as follows: 


AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes and declared to form and to constitute portion of a 
lane. 


carried unanimously 
And by the 
required majority 


South 2 feet of Lot 3 
Block 8 

South H Section 46 

Town of Hastings Suburban Lands 

Plan 2440 


- CARRIED UNANIMOUSLY 
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MOTIONS (Cont'd) 

Y. Allocation of Land for Lane 
Purposes 

(South 2 feet of Lot 4 
Block 8 South h Section 46 
Town of Hastings Suburban 
Lands Plan 2440) 


MOVED by Aid. Puil, 
SECONDED by Aid. Bellamy, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver for lane purposes land in the City of Vancouver, 
Province of British Columbia, more particularly known and described 
as follows: 

South 2 feet of 
Lot 4 
Block 8 

South h Section 46 

Town of Hastings Suburban Lands 

Plan 2440 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes and declared to form and to constitute pdrtion of a 
lane. 

- CARRIED UNANIMOUSLY 


Z. Allocation of Land for Lane 
Purposes 

(South 2 feet of Lot 2 
Block 8 South k Section 4 6 
Ibwn of Hastings Suburban 
Lands Plan 24 40) 


MOVED by Aid. Puil, 
SECONDED by Aid. Bellamy, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver for lane purposes land in the City of Vancouver, 
Province of British Columbia, more particularly known and 
described as follows: 

South 2 feet of Lot 2 
Block 8 

South k Section 4 6 

Town of Hastings Suburban Lands 

Plan 2440 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes and declared to form and to constitute portion of 
a lane. 


- CARRIED UNANIMOUSLY 
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MOTIONS (Cont'd) 


A(i) Allocation of Land for Lane 
Purposes 

(A portion of Lot 12, Block 3, 
District Lot 52, Group 1, New 
Westminster District, 
Plan 2380) 


MOVED by Aid. Puil, 
SECONDED by Aid. Bellamy, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver for lane purposes land in the City of Vancouver, 
Province of British Columbia, more particularly known and described 
as follows: 

All that portion of Lot 12, Block 3, District Lot 52, 
Group 1, New Westminster District, Plan 2380, lying 
northeasterly of a line drawn parallel to and 10 feet 
perpendicularly distant southwesterly from the north- 
easterly limit of said Lot 12 and extending from the 
northwesterly limit to the southeasterly limit of said 
Lot 12, the same as shown outlined red on plan prepared 
by G. Girardin, B.C.L.S., dated April 18, 1979, and 
marginally nvimbered LF 9069, a print of which is 
hereunto annexed. 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes and declared to form and to constitute portion of 
a lane. 

- CARRIED UNANIMOUSLY 


B(i) Allocation of Lane for Road 
Purposes 

(That part of Lot 12, except 
the West 20 feet, now lane. 
Subdivision 5, Blocks "B" and 
10, District Lot 383, Plan 1388) 

MOVED by Aid. Puil, 
SECONDED by Aid. Bellamy, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver for road purposes land in the City of Vancouver, 
Province of British Columbia, more particularly known and 
described as follows: 

that part of Lot 12, except the West 20 feet, now lane. 
Subdivision 5, Blocks "B" and 10, District Lot 393, 
Plan 1388, outlined red on plan affirmed by Irvine 
Jones, B.C. L.S. , April 26, 1979, and marginally 
nvunbered LE 4886, a print of which is attached. 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for road purposes; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for road 
purposes and declared to form and to constitute portion of a road. 


- CARRIED UNANIMOUSLY 
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MOTIONS (Cont'd) 


1. Ar*^-' Pl!ir.ninc, Office: 
Mt. Pleasant Araa 


MOVED by Aid. Rankin, 
SECONDED by Aid. Marzari, 

THAT City Council instruct the Director of Planning to 
prepare a plan and budget to open an area planning office in 
the Mt. Pleasant area to bring back to Council within one 
year a plan satisfactory to the citizens of Mt. Pleasant. 

- (referred) 


MOVED by Aid. Little, 

THAT the above motion be referred to the City Manager for 
report back on the priority of this area with respect to local 
area planning in relation to other areas and the advisability 
of establishing a local area planning office in the Mt. Pleasant 
area in view of its proximity to City Hall. 

- CARRIED 

(Alderman Rankin opposed . ) 


NOTICE OF MOTION 


The following Notice of Motion was submitted by 
Alderman Rankin and recognized by the Chair . 


1. B.C. Hydro Transit Cutbacks 

MOVED by Aid. Rankin, 

THAT WHEREAS B.C.. Hydro is planning more bus cutbacks for 
the City of Vancouver to be effective July 20; 

AND WHEREAS the cutbacks will result in the elimination 
of 42 bus trips per day; 

AND WHEREAS the cutbacks proposed for July 20 are part 
of a whole series of cuts which have caused service within the 
city to deteriorate steadily for the last three years; 

THEREFORE BE IT RESOLVED THAT: 

1. Vancouver City Council strongly protest the proposed 
cutbacks to the Provincial Government, and 

2 . Vancouver City Council immediately ask for a meeting with 
the Provincial Government to discuss the problem of 
deteriorating public transit within the city and the need 
for an adequate subsidy to improve public transit. 


Cont'd 
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NOTICE OF MOTION (Cont'd) 
Changes to the Number of Rush Hour Trips for July 20th, 1979 ; 


Route AM (inbound) PM (outbound) 

Main -5 +1 

Robson -5 

Fourth +1 

Oak +1 

Fraser 

Cambie 

Davie -1 

King sway -1 

Stanley Park -3 

Powell -1 -2 

Nanaimo -1 

Granville -4 

Victoria -4 +1 

Park-n-Ride -4 -2 

Beach -2 

Knight -1 -2 

MacDonald -3 -1 

Mac-16 -2 -2 


The total of these lost trips are the major cause for the 
loss of six indexes and 13 Depot trippers, (an index is one day's 
work) 

- (Notice) 


ENQU IRIES AND OTHER MATTERS 


requested that the City Clerk 
report on progress to date 
towards the establishment of a 
central records management program 
for the City. 

The Mayor so directed. 

again made reference to the 
unsatisfactory manner in which 
complaints from citizens who are 
disturbed by noisy neighbours 
during the early morning hours 
are handled. 

The Mayor requested the Director 
of Legal Services to consider 
this matter with a view to 
amending the relevant by-law to 
make the complaint response 
system more effective. 

Cont'd . . . 


Alderman Little - 

Establishment of a Central 
Records System in City Hall 


Alderman Bellamy - 

Disturbance of Neighbourhood 
By Noise During Early 
Morning Hours 


414 


Regular Council, June 19, 197 9 57 


ENQUIRIES AND OTHER MATTERS (Cont'd) 


Alderman Rankin - 

Cleaning of Sidewalks 
Outside Stores 


requested that the Director of 
Legal Services report on measures 
which could be taken to require 
store owners to clean the 
sidewalk outside their stores. 


The Mayor so directed. 


* * * 


The Council adjourned at approximately 6:10 p.m. 


The foregoing are Minutes of the Regii^ar 
Council Meeting of June 19, 1979, ac^o^ted 
by Council on June 26, 1979. 



MAYOR 


DEfPUTY CITY CLERK 


DEL . 3 . 

415 


MANAGER'S REPORT 

DATE June 14, 1979 

TO: Vancouver City Council 

SUBJECT: Floating Homes in False Creek 
CLASSIFICATION: RECOMMENDATION 


The Director of Planning reports as follows: 
"PURPOSE: 

This report is intended to seek Council's advice uDon: 

1) a develoDinent permit application for 4 floating homes at the 
Spruce Harbour Marina to be considered by the Development Permit 
Board June 25, 1979 

2) certain short term moorage locations for floating homes 


BACKGROUND 

City Council in January 1979 agreed to try to assist in relocating these 
homes from the Bayshore Hotel site. On April 3, 1979 Council further 
resolved: 

"(1) THAT the Director of Planning in conjunction with the 
Director of Permits and Licenses and Medical Health 
Officer prepare By-law and policy amendments for False 
Creek dealing with permanent floating home locations, 
standards and numbers, for consideration at a public 
hearing. 

(2) THAT pending the adoption of possible By-law amendments 
which would establish floating homes as a conditional 

use. Council sanction temporary floating home accommodation 
in False Creek for the Kanish Marine Village to determine 
if an appropriate site can be negotiated for their 
relocation by June 30, 1979. 

(3) THAT the City Manager and Director of Planning be instructed 
to negotiate with Marathon Realty and/or other property 
owners conditions upon which temporary floating home 
moorage might be accommodated in False Creek. 

(4) THAT should a temporary relocation site be found then the 
floating homes as well as the marina be subject to time 
limited development permit approval processes including 
appropriate public notification. 

FURTHER THAT officials pursue a solution for the problem of relocating 
Kanish Village by June 30, 1979 and establishment of appropriate controls 
for floating homes." 

Council on May 15, 1979 passed subsequent resolutions of support for a 
potential relocation site offered by the Essington Sternwheeler Wharf Ltd. 
This site does not now appear feasible due to navigational constraints. 

Granville Island 

The '^ranvllle Island Trust, the Coast Guard and Planning staff support a 
proposal to locate twelve floating homes on Granville Island (see map attached). 
A Development Permit Application is expected momentarily. It is reasonable 
to assume that most, if not all, of the Kanish floating homes will shortly 
be located there. Lease arrangements and site preparation will, howev/er, extend 
beyond the June 30 deadline for movement from the Bayshore Hotel site. This 
leads to a need for short term moorage described below. 
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Spruce Harbour Marina. P.P. A. #84343 

Current Development Permit Application #84343 is to locate four 
existing two-storey floating homes in the Spruce Harbour Marina at 
1015 Ironwork Passage. Upon submission June 4, 1979, the application 
was for a two year temporary period. Staff have been advised that the 
application will now be amended for strictly short term accommodation 
(approximately three months) not exceeding one year. 

The reason for this amendment of time is the likelihood that at least 
three of the four floating homes can be accommodated at the Granville 
Island site. 

The Urban Design Panel has recommended in relation to the original 
application that: 

"Panel was concerned that the design of these houseboats is not compatible 
with the False Creek waterfront and would have a negative impact on what 
is really a very confined space. The scale, form and materials proposed 
are considered inappropriate in this particular location, particularly 
given the radiating mooring layout which would tend to create a disturbing 
geometry considering the rectangular volume of these houseboats." 

The Special False Creek Development Permit Staff Committee, on June 14, 
recommended approval of short term accommodation, not exceeding one year. 
They did so, however, without having the information on public response and 
noted that thts 1nfomat1on would be available at the Development Permit 
Board on June 25, 1979. 


Short Term Moorage 

With approval of the Granville Island or Spruce Marina proposals, there 
will be a need to accommodate nine to thirteen floating homes for a 
short term period of approximately three months, until the Granville 
Island site can be occupied. 

The floating home-owners have been investigating certain locations for this 
purpose: 

(1) The foot of Denman Street. This would seem to provide maximum 
efficiency in terms of towing and other displacement; 

(2) The foot of Broughton Street (the old Lady Grace site). Residential 
use is not permitted under the new central waterfront zoning, 
therefore only moorage, without living on board, could be permitted 
here. 

(3) The vicinity of Alder Bay, on Granville Island adjacent to the 
Spruce Neighbourhood. It is anticipated that Spruce Neighbourhood 
residents would be agreeable to a limited number only in this location. 

(4) In the vicinity of Western Outboard Ltd. adjacent to Granville 
Island. 

These locations are generally acceptable to Planning staff as short term 
moorage. They are brought to Council's attention now because of the urgency 
of the situation. 


Public Response 

A public information meeting was held Wednesday, May 2, 1979. Full public 
response to the Spruce Marina application has not been received at this 
time, but will be available in conjunction with Council discussion of 
this report and anticipated concurrent delegations. A copy of the m4nutes 
of that meeting is attached as Appendix I. 


Board of Administration, January 22, 1971 (FINANCE 1 ) 

FINANCE MATTERS 

RECtMlEN DAT IONS 
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1. 


(a) 


Dat<i 


Nov 


Nov, 


Datci 


Nov. 


Nov, 


Sinking Fund and Investment Matters - November, 1970 


The Board considered the following report of the Director of Finance 
respecting 

(a) Security transactions during the month of November, 1970 

(b) Summary of Securities held by the General and Capital Accounts 
as at November 30, 1970 

GEi^lERAL AND CAPITAL ACCOUNT TRANSACTIONS 


Type of Security 


Maturity 
Date 


Maturity 
Value 


Cost 


Bank Deposit Receipts Purchased for Redemption in November, 1970 


3 
3 
9 
13 
17 
19 


Bank of Montreal 
Bank of Montreal 
Bank of Montreal 
Bank of Montreal 
Bank of Montreal 
Bank of Montreal 


Nov. 13/70 

Nov. 16/70 

Nov. 13/70 

Nov. 17/70 

Nov. 30/70 

Nov. 25/70 


$500,787,67 
501,023,97 
2,601,495.89 
500,287.67 
701,433.56 
400,295.89 


$500,000 
500,000 
2,600,000 
500,000 
700,000 
400,000 


Term 
Days 


10 
13 
4 
4 
13 
6 


$5,205,324.65 $5,200,000 


Bank Deposit Receipts Purchased for Redemption in 1971 


6 
9 
13 
18 


Toronto Dominion 
Imperial Bank of Commerce 
Royal Bank of Canada 
Bank of Montreal 


Jan. 29/71 
Feb. 26/71 
Jan. 29/71 
Feb. 1/71 


$914,757.53 
510,496.85 
2,129,017.40 
810,652.05 


$900,000 
500,000 
2,100,000 
800,000 


84 
109 
77 
75 


$4,364,923.83 $4,300,000 
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DEBT CHARGES EQUALIZATION FUND TRANSftCTICTJS 

Exchange of Canadas for Alberta Resources Railway Bonds 

(Province of Alberta Guaranteed) 
To Provide an Improved Yield 


19 


19 


Type of Security 
Disposals 

Canada 5% 
Acquisitions 

Alberta Resources 

Railway 6%% 


Maturity 
Date 


Oct. 1/73 


Maturity 
Value 


Price 


Cost 


Term 
Yrs/Mos 


$220,000 $97.40 $214,280 2/10 


July 15/72 $220,000 $98.75 $217,250 1/8 


5.75 
5.75 
5.25 
5.25 
5.75 
'^.50 


7.125 
7.03 
6.55 
6.48 


t« 11 11. 1 111 11 1 i«i 1 »»■ 


Exchange of Canada for B.C. Hydro and Power 
Authority Parity Bonds to Provide an Improved Yield 


Datjl Type of Security 

Disposals 


Maturi ty 
Date 


Maturity 
Value 


Price 


Cost 


Term 
Yrs^Mos 


Nov. 


30 


Canada 5% 


Oct. 1/73 


?930,000 $99.00 $920,700 2/10 
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RECOMMENDATION 

The Director of Planning recommends: 


A. THAT Council advise the Development Permit Board of its 
attitude towards the Development Application for 
temporary accommodation of four floating homes in the 
Spruce Marina for a time limited period until the Granville 
Island site is approved and available for occupancy, but 
not exceeding a period of one year, ending June 30, 1980. 

B. THAT Council sanction short term moorage of approximately 
three months at the four sites noted in this report, until 
the Granville Island site is approved and available for 
occupancy, but not exceeding a period of one year ending 
June 30, 1980. 


The City Manager RECOMMENDS that the foregoing recommendations of the 
Director of Planning be approved. 


FOR COUNCIL ACTION SEE PAGE(S)..., 
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WORKS & UTILITY MATTERS 


RECOMMENDATION 

1 . Local Improvements on the "Initiative Principle" 


First Step 

The City Engineer reports as follows: 

"As required by the Local Inprovanent Procedure By-Law, projects for: 

P.C. Concrete Sidewalks ... as described below are advanced to Council 
on the "Initiative Principle". 

Arbutus Street, west side, from 32nd Avenue to a point approximately 317 

feet north. This section is one of two sidewalks required to coiplete 
the area needs. It will connect with existing walks and alleviate pro- 
blans for numerovis pedestrians from apartments, a private hospital and 
people attracted by the shopping centre to the north. 

Dunfries Street, west side, from King Edward Avenue to the lane south 

and from 27th Avenue to a point approximately 110.3 feet north (School 
Collector Street) . Hiese two sida^alks connect with one to be construc- 
ted adjoining Kingcrest Park at the same time. 

Fir Street, east side, from 8th Avenue to Broadway. This replaces an 

existing poor screenings walk. 

Oak Street, west side, from 41st Avenue to the N.P.L. of Lot 29, Block 

915, D.L. 526, Plan 11811. This will serve a regular transfer bus stop 
on Oak Street and connect two existing sidewalks on 41st Avenue and on 
Oak Street respectively. 

Valley Drive, south side, from Yew Street to the lane east. This half 

block joins an existing sidewalk to the east. 

Willow Street, east side, from 6th Avenue to 7th Avenue except for 20 

feet opposite Lot 1, Block 298, District Lot 526. This walk will con- 
nect with those existing on the route from False Creek residential 
area to West Broadway and was req\jested by False Creek residents. 

Capital Funds 

Funds for the City's share of these projects are available from Capital Budgets 
already approved." 


Second Step 

The Director of Finance siibmits the following report on the financial arrarigements : 

"In accordance with the provisions of the Local Inprovanent Procedure By-Law, I am 
siibmitting the City Engineer's report dated June 8, 1979. 

The estimated total cost of these irnprovanents is $24 081 and the City's share 
of the cost is $11 217. 

I have to report that the necessary financial arrangements can be made to carry out 
this work." 
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(WORKS: Al 


The City Manager has decided that it is desirable to mdertake the projects 
f erred to and RECCtWENDS that: 

a. The reports of the City Engineer and Director of Finance be adopted 
together with the details of the Second Step report on file in the 
City Clerk's Office. 

b. The following street be designated a School Collector Street for the 
purpose of Part I of the Local Inprovenient Procedure By-Law: 


c. The Court of Revision for the projects listed be held at 2:00 p.m. 
Tuesday, Septenter 11, 1979. 


Dumfries Street from 27th Avenue to a point approximately 110.3 
feet north 


FOR COUNCIL ACTION SEE PAGE(S) , 
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(BUILDING: A-4 - 1) 


BUILDING AND PLANNING MATTERS 


RECOMMENDATION 
1. Transit Levy 

The False Creek Development Consultant reports as follows: 
" Purpose 

The purpose of this report is to recommend the discontinuance 
of the payments to B. C. Hydro regarding the transit levy in 
False Creek, Area 6, Phase 1. 

Background 

B. C. Hydro introduced a special bus service the day the first 
resident moved in to False Creek, Area 6, Phase 1 under an agree- 
ment by which the residents would contribute $5-00 per month per 
residential unit and $5.00 per month per 1,000 sq.ft. of commercial 
space. 

13. C. Hydro agreed to review the levy from time to time and to 
reduce or eliminate it as soon as practical having in mind the prece- 
dent in other areas of the City. 

B. C. Hydro have now agreed in a letter addressed to the False Creek 
Development Group dated May 2, 1979 from Larry E. Wight, Vice-Presi- 
dent, Transit to discontinue the levy effective 1st of April, 1979- 

We have acknowledged this with thanks to B.C. Hydro and have informed 
the residents. 

We need a resolution of Council authorizing the discontinuation of 
payments to B. C. Hydro, which payments have been based on revenue 
received by the City from the residents. 

Recommendation 

The False Creek Development Consultant recommends that: 

A, The Finance Department be authorized to discontinue payments 
to B. C. Hydro on account of the transit levy on False Creek, 
Area 6, Phase 1 effective April 1, 1979- 

B. The transit levies billed under the ground lease be discontinued 
effective April l, 1979, and any aanounts collected for the months 
of April, Jtoy and June be credited or refunded to the lessees." 

The City Manager notes that the Mayor has written to B.C. Hydro to 
express appreciation for its co-operation, and therefore RECOMMENDS 
that the reconnnendations of the False Creek Development Consultant 
be approved. 


2. Mt. Pleasant N.I. P. Improvements to 

Florence Nightingale School Playground 

The Director of Planning reports as follows: 

" On September 28, 1976, City Council approved the Mt. Pleasant Concept Plan, 
which proposed improvements to school grounds in the Mt. Pleasant N.I.P. 
Area. The Concept Plan suggested that improvements to the two existing 
school grounds rated a high priority in the various Mt. Pleasant surveys 
and a lump sum of $50,000.00 was allocated toward these goals. 
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Manager's Report, June 15, 1979 .... (BUILDING: A-4 - 2) 


Clause 2 continued 


Florence Nightingale School is the first of the two school projects in the Mt. 
Pleasant Area to have reached the funding stage. The design and cost estimates 
for it have been prepared by the School Board. The project includes a drinking 
fountain, climbing apparatus for primary children, benches, turfing and drainage, 
a slide, black topping and planting. The teachers at Florence Nightingale School, 
the Parents Consultative Committee, the N.I. P. Committee and the Planning staff 
have all been involved in designing this project. 

The estimate prepared by the Vancouver School Board totals $35,860.00 of which 
the School Board would pay $4,900.00 for overheads. This would leave a cost 
to the N.I. P. of $30,960.00. (see Appendix A) 

The Mt. Pleasant N.I. P. Planning Committee has discussed the project and supports 
this proposed N.I. P. expenditure. 

The Director of Planning recommends that City Council approve the appropriation 
of up to $30,960.00 from the Mt. Pleasant N.I. P. Social and Recreational 
Account 896/9215 for construction of improvements to Florence Nightingale 
School grounds. 

Costs are to be shared as follows: 


Federal (50%) $15,480 

Province (25%) 7,740 

City of (25%) 7,740 

Vancouver 

TOTAL $30,960 


The City Manager RECOMMENDS that the recommendation of the Director of Planning 
be approved. 


3. Kensington N.I. P. - McBride School 
Annex Creative Play Area 

The Director of Planning reports as follows: 

"On April 4, 1978, City Council approved the Kensington Concept Plan, which 
included $150,000 for improvements to schools in the Kensington N.I. P. area. 
The Concept Plan suggested improving outdoor recreational opportunities for 
the benefit of school children and local residents at the four elementary 
school annexes and one elementary main school in the area. 

Sir Richard McBride School Annex is the fourth school project in the 
Kensington area to have reached the funding stage. The design and cost 
estimates for the creative play area have been prepared by the School Board 
working in conjunction with the teachers at the Annex and members of the 
Parents Consultative Committee. The design includes tire swings, trolley 
rides, slides and stepping logs, hoop ball posts and assorted climbing 
apparatus. 

The estimate prepared by the Vancouver School Board comprises a total of 
$14,372, of which the School Board would pay $2,885 for overheads. This 
would leave a cost to N.I. P. of $11,487 (see Appendix "A"). 

The Kensington Citizens' N.I. P. Planning Committee has reviewed the project 
and recommends the allocation of up to $U,487 to construct the project. 

The Director of Planning recommends that City Council approve the approp- 
riation of up to $11,487 from the Kensington N.I. P. account 891/8704 for 
the construction of a creative play area at Sir Richard McBride School 
Annex, with costs to be shared as follows: 

Federal (50%) $ 5,743.50 

Province of B.C. (25%) 2,871.75 
City of Vancouver (25%) 2.871.75 

$11,487.00" 

The City Manager RECOMMENDS that the recommendation of the Director of Planning 
be approved. 


Manager's Report, June 15, 1979 


(BUILDING: A-4 - 3) 


4. Riley Park N.I. P.: Brock Annex Playground 

Improvement and Purchase of a Portable Trampoline 

The Director of Planning reports as follows: 

"On July 26, 1977 Council approved the Riley Park N.I. P. Concept Plan which 
included allocations of $75,750.00 for improvements to local schools. The 
purpose of this report is to reconmend the appropriation of a portion of 
these funds to improve the play facilities at Brock Annex School. 

The Riley Park Neighbourhood is presently deficient in play facilities for 
young children. The object of this N.I. P. investment is to increase such 
play facilities within each community sub-area that is surrounded by busy 
streets. The Brock Annex School area has been identified by the Riley Park 
Citizens' N.I. P. Planning Committee and other interested residents, as such 
an area, having many children but lacking in sufficient outdoor active play 
equipment. The improvement and expansion of the existing small playground at 
Brock Annex would well satisfy the recreation needs of school age children 
in the vicinity both during and after school hours. The proposed facility 
will also increase the safety of the neighbourhood by making it unnecessary 
for children to cross major streets to reach a desirable play area. 

Because of present tight budget constraints, the Vancouver School Board cannot 
provide the funds for the purchase and installation of the proposed play 
equipment, but has agreed to cover all ongoing maintenance costs. The Brock 
School staff have also agreed with the cooperation of local residents, to 
provide supervision of the playground after school hours. 

A detailed listing of the proposed improvement and estimated costs is attached 
as Appendix A, based on a design scheme that has been discussed by the Riley 
Park Citizens' N.I. P. Planning Committee, the Vancouver School Board, Brock 
Annex School staff, students and ather interested local residents. Included is 
purchase of a portable trampoline which could be used inside and outdoors dependi 
upon the weather conditions. 

The total cost for the play facility and the portable trampoline is $15,000.00. 

The Director of Planning recommends that Council approve an expenditure not to 
exceed $15,000.00 to be appropriated from the Riley Park N.I. P. Social and 
Recreational Facility Budget Account #898/9412 for the purchase of play equipment 
at Brock Annex School, costs'to be shared as follows: 


The City Manager RECOMMENDS that the recommendation of the Director of Planning 
be approved. 


CMHC 

Province of B.C. 
City of Vancouver 


50% of Total ) 
25% of Total ) 
25% of Total ) 


$7,500.00 
$3,750.00 
$3,750.00 


II 
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MANAGER'S REPORT, JUNE 15, 1979 (FINANCE: A7-1) 


FINANCE MATTERS 


RECOMMENDATION 

1. Downtown Community Health Clinic 
Homemaker Service - Client's Funds 

The Director of Finance reports as follows: 

"The takeover by the City of the Downtown Community Health Clinic 
Homemaker Service requires that the City take over responsibility 
for client's funds being administered by the staff of the Home- 
maker Service. The funds are received from client support agencies 
and directly from clients and are administered by staff for the 
well being of the clients. 

It is proposed to open a bank account in the name of the "City of 
Vancouver Downtown Homemaker Service" at the Community Branch of 
the Royal Bank of Canada, 540 East Hastings Street for the security 
of the funds. A regular accounting and balancing of the fund will 
be maintained at all times. 

RECOMMENDATION 

It is therefore recommended that a bank account be opened at the 
Community Branch of the Royal Bank of Canada for the above purpose 
and that the City's Director of Finance authorize the signatories 
to the account as required from time to time." 

The City Manager RECOMMENDS that the foregoing recommendations of 
the Director of Finance be approved. 

2. Police Digital Communications System 

The City Engineer and Chief Constable report as follows: 
" BACKGROUND 

City Council approved the implementation of a digital communications system and 
necessary funding on October 29, 1974 and received an information report on May 
15, 1979 further describing the need for computer terminals in police cars. 

On December 9, 1976, Council approved a local firm, Macdonald, Dettwiler and 
Associates (MDA) , as the suppliers of a digital communications system for the 
Police Department. 

Phase I of the City's contract with MDA resulted in the purchase of 12 mobile 
data terminals for installation in District One Patrol Units. After extensive in- 
service testing. Phase I of the system was accepted by the Engineering and Police 
Departments on May 8, 1979. The final configuration. Phase II, can now be imple- 
mented with purchase and installation of 53 additional mobile terminals. 

The present contract with MDA contains a fixed price option for purchase of addi- 
tional mobile terminals that expires July 1, 1979; additional terminals should now 
be purchased to take advantage of the option price. 

SYSTEM EXPANSION 

The trial system has been enthusiastically accepted by the officers in District 
One; its quick response time has produced a significant increase in each officer's 
effectiveness. 

Implementation of the digital system in all policing districts is necessary before 
dispatcher savings can be realized. Accordingly, completion of the Phase II part 
of the project by purchasing 53 additional mobile terminals is recommended. 
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Clause No. 2 cont'd : 

The contractor, MDA, has proposed that a new data terminal developed under a 
Federal grant and produced locally be used to expand the system and to replace the 
existing 12 terminals. Acceptance tests on these units will delay City-wide 
implementation of the digital system by approximately 6 months. Purchase of this 
terminal is recommended because it offers additional features at no increase in 
price. 

FUNDS REQUIRED 

Purchase of 53 additional terminals and ancillary computer equipment will cost 
approximately $474 500. The status of the project account appropriated in 1974 
is summarized as follows: 


Account Funds Initially . , ^ ^.^i- 
_ , ^, , J ^ J Actual Cost Difference 
Description Appropriated 

a. Manual System $ 122 000 $ 202 900 - $ 80 900 


b. Digital System 721 000 781 000 60 900 

Total $ 843 000 $ 984 800 - $ 141 800 

It was anticipated that the initial under-estimate of the manual system would be 
offset by subsequent technological improvements in the digital equipment; however, 
the cost of the digital equipment has suffered from inflation and devaluation 
since 1974. 


To complete the installation of the Police Communication System, an additional 
$142 000 is required during 1980 to take advantage of the current offer. 

These funds are available in the current Five-Year Plan (Communications Programs) 
from a budget item to supply a point-to-point radio system intended to provide 
extra capacity and serve as a back-up to the main underground cable system for 
police and fire operations. The recent Fire Underwriter's Survey has permitted 
the elimination of fire alarm boxes and provided additional cable capacity. 
Furthermore, because of new and less expensive radio technology, all of the funds 
budgeted for this item will not now be required and $142 000 can be transferred 
to the digital system account. 


The City Engineer and Chief Constable r«ceiBmen<i that: 


Council approve transfer of $142 000 from the point-to-point radio 
system, within the current Five-Year Plan Communications Program, 
to the digital system account #232/2070 for completion of the digi- 
tal system with funding being provided in advance of the 1980 Basic 
Capital Budget. 

Purchase of 53 mobile data terminals from Macdonald, Dettwiler and 
Associates be approved subject to contracts acceptable to the City 
Engineer, Chief Constable and Director of Legal Services." 


The City Manager RECOMMENDS that the above recommendations of the City Engineer 
and Chief Constable be approved. 


fOR COUNCIL ACTION SEE PAGE(S),...:2^S— r | 
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PROPERTY MATTERS 

RECOMMENDATION 

1. Lease: Parking Site 

S/W Corner Seymour and Drake Streets 

The Supervisor of Properties reports as follows: 

"Lot "B", Block 113, D.L. 541; situated at the S.W. 
corner of Seymour and Drake Streets was originally 
purchased as part of the Granville Street Bridge ap- 
proaches and has been utilized as a parking lot since 
that time. Leach Holdings Ltd; the Holding company 
of the Cecil Motor Hotel have leased the site since 
March 1, 1972; the lease expired on February 28, 1976 
and has continued on a month to month basis from that 
time. 

Imperial Parking Ltd. have been operating the parking 
lot on behalf of the Cecil Motor Hotel for the past 
few months, and in a letter to the City dated April 
30, 1979 declared their interest in leasing directly 
from the City. The owner of the Hotel has no objection 
to this arrangement. 

Imperial Parking Ltd. have agreed to lease this property 
for a term of one year commencing June 1st, 197 9 at 
a rental of $800.00 per month gross. 

It is recommended that the Director of Legal Services 
be authorized to prepare a lease to Imperial Parking 
Ltd. reflecting the general terms set out in this report 
and other terms agreed to in negotiations, all subject 
to the lease being drawn to the satisfaction of the 
Director of Legal Services and the Supervisor of 
Properties . 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Properties be approved. 


2. Renewal of Lease - 

Portion of lane East of Denman Street, 
North from Robson Street 


The Supervisor of Properties reports as follows: 

"Council, June 14, 1977, authorized the lease of the 
portion of lane (shown on the attached plan) 

for storage of automobiles awaiting repairs 
subject to a Pedestrian Right of Way and subject to the 
Lessee renewing the wooden stairs from Robson Street. 
The rent for the term was a nominal $20.00. 

The steps have been renewed and the Lease expires on June 
13, 1979. The Board of Variance has approved an appeal 
allowing the Lessee to continue his auto repair business 
until December 31, 1980. 

Following agreement from the City Engineer and subsequent 
negotiations, the Lessee has agreed to lease the property 
from June 14, 1979 until December 31, 1980 at a rental of 
$66.00 for the balance of 1979 and $120.00 per annum for 
the year 1980. 


cont'd. 
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(PROPERTIES: A9 - 2) 


Clause No. 2 cont'd : 

It is recommended that the Director of Legal Services be 
authorized to prepare a lease to Werner Heselmann re- 
flecting the general terms set out in this report and 
other terms agreed to in negotiations all subject to the 
lease being drawn to the satisfaction of the Director of 
Legal Services and the City Engineer and the execution of 
the lease." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Properties be approved. 


3. Exchange of City-owned Land - 

South of 2184 E. 1st Avenue for the 
north 7 ft. of 2184 E. 1st Avenue 

The Supervisor of Properties and the City Engineer report as follows: 

"The City Engineer has been acquiring a widening strip on 1st 
Avenue over a number of years and Lot 11 is one of the lots 
from which the 2.13 m (7') widening strip has not been obtained. 

The owner of Lot 11 was approached with an offer to trade that 
part of Lot 11 included in Right-of -Way , Subdivision A, Block 
142, D.L. 264, which contains 52.3 m^ (563 sq.ft.) for the 
front 2.13 m (7') of Lot 11 except Right-of -Way , containing 
21.5 m2 (231 sq.ft.) . 

Council on March 20, 1979, moved as follows: 

"Authorize the Supervisor of Properties to offer the 
remaining pieces of City-owned portions of right-of- 
way (shaded black on the attached map) for sale to 
the adjacent property owners on similar terms to those 
outlined in the report." 

This motion refers to property which was once part of the B.C. 
Electric Burnaby Lake Right-of-Way between Commercial Drive 
and Nanaimo Street and was acquired by the City in 1955. The 
excess portions of Right-of-Way have been sold to the abutting 
owners for a nominal value. 

The owner of Lot 11 has agreed to this trade and under the 
circumstances this is considered fair and reasonable and 
it is therefore recommended that, that part of Lot 11 included 
in Right-of-Way Subdivision A, Block 142, D.L. 264A, be 
conveyed to the owner, Ella Hook, of Lot 11 except Right-of-Way. 
The two portions of Lot 11 to be consolidated to form one parcel 
after the North 2.13 m (7') has been dedicated for road." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Properties and the City Engineer be approved. 


FOR COUNCIL ACTION SEE PAGiE(S). 
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DEBT CHARGES EQUALIZATION FUND TRANSACTIONS (CC^TD.) 


Type of Security 
Acquisitions 


Ma':urlty 
Date 


Maturity 
Value 


Price 


Term 
Cost Yrs/Mos 


B.C. Hydro & Power 
Authority 7% Parities Sept. 1/75 


^930^000 $100.75 $936,975 4/9 


■ - I, 1, 1 1, I , ,ti ,1. ill -- »- «- ' 


Debentures Purchased 

City of Vancouver 3 3/4% Apr. 15/72 
City of Vancouver 4 3/4% Apr. 15/73 


$10,000 
17,000 

$27,000 


$93.65 
91.50 


$9,365 
15,555 

$24,920 


1/5 
2i5 
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SINKING FUND TRANSACTIONS 


Exchange of Sundry Canadas and Canadian National Railway 
Bonds for Government and Government Guaranteed Bonds 
Shown on Following List to Provide Improved Yields 


Type of Security 
Disposals 

Canadian National 
Railways 3 3/4% 

Acquisitions 

New Brunswick 
Electric 8%% 


Maturity 
Date 


Feb. 1/74 


Maturity 
Value 


Price 


Cost 


Term 
Yrs/Mos 


$250,000 $91.00 $227.500 3/2 


Oct. 15/74 


$250,000 $99.66 $249.150 3/11 


■ I-- 1 - I - » -■ 1-- t - I I. t- ». I- t- t..t._t.-l- «-!-.». 
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Disposals 

Canadas 5% 
Canadas 7i% 
Canadas 7^% 


Acquisitions 


Oct. 1/73 
Apr. 1/72 
Apr. 1/72 


$1,000,000 
503,000 
500,000 

$2,000,000 


$98.60 $036,000 
102.20 511,000 
102.45 512,250 


2/10 

1/4 

1/4 


$2,009,250 


B.C. Hydro & Power 

Authority 7% Parities Sept. 1/74 


$2,000,000 $100.50 $2,010,000 3/9 


6.96 


8.60 


5.54 
5.50 
5.32 


6.85 


MANAGER'S REPORT 


DATE May 30. 1979 

TO: Vancouver CUy Council 

SUBJECT: Review of Vancouver's Development Permit Process 

CLASSIFICATION: INFORMATION 

The Director of Planning Reports as follows: 

" PURPOSE : 

This report is intended to inform Council of the status of three separate reviews 
of Vancouver's Development Permit Process and of possible recommendations for im- 
provement of this process. 


BACKGROUND AND GENERAL CONCLUSIONS 


In response to direction by Council, and initiatives by the Vancouver City Planning 
Commission and the Urban Development Institute, three related reviews of the City's 
development approval process have taken place. There is a high degree of consensus 
in the findings of these reviews. They are reported upon jointly herein. 

All three reports focus upon the discretionary development controls of the Central 
and Inner City areas rather than those occasional pressing problems experienced with 
the more traditional zoning controls and processes of sub-urban areas. 

Review of the Central Area Development Control Process 

This review was carried out by the City Manager's office using City staff resources. 
The study's general conclusions are: 

'1) The present process is comprehensive and additional inputs are not 
necessary. 

2) Quality of development is as good or better than with the previous 
process. 

3) Processing of development permit applications is too slow and too 
uncertain. 

4) The preliminary process is not working as presently structured and 
needs to be modified to offer increased certainty. 

5) Public notification in the present process is satisfactory. 

6) It would be desirable to have the Development Permit Board consider 
major development permit applications throughout the City.' 

'In an overall sense the new process should be judged a success. Sianlflcant 
improvwients must , however, be made to deal with speed of processing and 
certainty to applicants.* 

The October 5, 1978 Discretionary Zoning Seminar 

Sponsored by the Vancouver City Planning Commission, this seminar was held to elicit 
specific suggestions, ideas, and recommendations to improve the City's procedures 
in matters of zoning and development. Some 100 participants from the development 
industry, design professions, academic and lay bodies and City Hall expressed a high 
degree of consensus in the following conclusions: 

1) the exercise of discretion in the new Central Area development 
controls is appropriate and should continue. Design guidelines 
should not, however, be used as standards, nor as a basis to 
"nit pick" design details. 

2) clarification of existing design guidelines is required including 
codification wherever possible. 

3) the quality of new development is improving. 
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4) the speed of development processing must be improved. Three 
basic suggestions were made in this regard: 

-streamline the process, especially the preliminary D.P.A. 

-include development permit expeditor(s) . 

-decisions made at each step should be irreversible. 

The U.D.I. /A. I. B.C. /City Hall Liaison Committee on the Development Permit Process 

The Committee was formed following meetings between the Director of Planning and 
Urban Development Institute (U.D.I.) representatives. In addition to the Director 
of Planning and U.D.I, representatives, the committee also included representatives 
of the Architectural Institute of B.C., the Deputy City Manager, and the Director 
of Permits and Licenses. The committee has acted as a co-ordinating body in 
further developing recommendations of the City Manager and the City Planning 
Commission, especially those dealing with: 

1) the need for increased certainty and understanding 

2) the need to remove unnecessary red tape and speed up the 
process. 

DRAFT RECOMMENDATIONS, FOR FURTHER CONSIDERATION 

The following are recommendations presently drafted for inclusion in a joint report 
to Council. Such report would consolidate opinions of the Manager, department 
beads involved, the Development Permit Board and Advisory Panel, the Vancouver City 
Planning Commission, the Urban Development Institute, and the Architectural Institute 
of British Columbia. 

Dissenting viewpoints on certain aspects can be expected and would be included. 
DEVELOPMENT PERMIT PROCESS 

1 . KEEP THE BASIC PERMIT BOARD PROCESS 

'Keep the Development Permit Board and Advisory Panel as is, in terms of 
composition. 

'Continue to operate with development controls which embody the exercise 
of discretion. 

'Keep the existing public notification procedures. 

.Keep the Development Permit Board practice of meeting in public. 

2. ELIMINATE DEVELOPMENT PERMIT BOARD CONSIDERATION OF NON-CONTENTIOUS MAJOR 
COMPLETE APPLICATIONS OR THOSE IN WHICH A PRELIMINARY APT'LICATION HAS BEEN 
APPROVED. DELEGATE THIS RESPONSIBILITY TO THE DIRECTOR OF PLANNING OR HIS 
DESIGNATE. 

The applicant or individual members of the Development Permit Board would have 
the option to determine whether an item is contentious, including those in which 
a preliminary application has been approved. 

3. EXTEND DEVELOPMENT PERMIT BOARD JURISDICTION TO THE WHOLE CITY FOR MAJOR 
CONTENTIOUS APPLICATIONS. 

4. ELIMINATE THE PRESENT DEVELOPMENT PERMIT STAFF COMMITTEE. 

Elimination of the Staff Committee for major and minor development permit ap- 
plications would be contingent upon the allocation of senior staff resources 
to the process, as described in recommendation #8 below. 
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5. CLARIFY AND REVISE THE PRELIMINARY DEVELOPMENT PERMIT PROCESS. 

Preliminary applications should focus upon information covering: 

'Basic concept and design 
•Use 

"Amenities 

"Applicant's density calculations 
"Situation plan 
"Applicant's statements of: 

(i) effect on environmental conditions 

(ii) compatibility of proposal with design guidelines 
"Any special economic constraints. 

6. PROVIDE BETTER ADVISORY SERVICE IN ADVANCE OF FORMAL DEVELOPMENT PERMIT 
APPLICATION. 

This should include ready access to knowledgeable staff, availability of clear 
documentation and probably a consolidated zoning information centre for every- 
day enquiries. 

7. INSTITUIE INFORMAL ADMINISTRATIVE TIME LIMITS ON STEPS IN THE PROCESS. REVIEW 
FORMAL "DEEMED REFUSAL" TIME LIMIT AND CONSIDER INSTITUTION OF A NEW AND MEAN- 
INGBUL LIMIT. 

ORGANIZATION 

8. ADD MORE SENIOR (INKNOWLEDGE AND RESPONSIBILITY) STAFF RESOURCES TO THE 
PROCESSING OF MAJOR DEVELOPMENT PERMIT APPLICATIONS. 

There should be emphasis upon the goal of expedittri^, but not at the expense 
of "overruling". This is understood to mean a positive management approach in 
which one capable staff member is charged with the responsibility of co-ordinating 
and expediting each major application, thereby avoiding potential 'bureaucratic" 
delays. Decisions would not be made without serious efforts to develop consensus 
and accommodate the opinions of staff, applicant, and public advisers. 

Such staff would also centralize communication between applicants, the several 
departments involved and others. This is presently anticipated to involve internal 
transfer of up to two design oriented planning staff to the function now performed 
by the department's Development Permit Group. 

DEVELOPMENT CONTROLS 

9. CLARIFY THE PHILOSOPHY AND INTENTIONS OF CURRENT DEVELOPMENT CONTROLS WITH STAFF 
AND THE PUBLIC. 

10. CLARIFY AND REFINE BY-LAWS, POLICIES AND DESIGN GUIDELINES. 

This would include: 

'Clarity and consistency of wording 
'Consistency of format 
'Elimination of redundancies 

'Clarity and consistency of policies and processes, especially affecting parking, 
industrial /office use, and the exercise of discretion. 

Both refinement of Central Area Development By-Laws and co-ordination/ refinement of 
City Design Guidelines are scheduled for commencement as part of the Planning 
Department's 1979 work program. The basic content and intent of these controls is 
intended to remain. 

MONITORING AND FURTHER REVIEW 

11. ADD A DEVELOPMENT PERMIT APPLICATION (D.P.A.) RECORD SYSTEM SIMILAR TO EXISTING 
COMPUTERIZED BUILDING PERMIT RECORD SYSTEM. 


12. INSTITUTE A REVIEW OF THE ROLE AND PERFORMANCE OF THE BOARD OF VARIANCE. 
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OTHER DRAFT RECOMMENDATIONS 

The foregoing draft recommendations are of major significance to the development 
permit process, The following are consequential thereto, or of lesser current concern. 

ADMINISTRATION AND PROCESS 

13. CONTINUE TO MAKE ADMINISTRATIVE CHANGES WHICH SPEED THE PROCESSING OF ALL PERMITS. 

Eliminate redundancies in processes. Within the intent of individual development 
controls, exempt as many minor developments and changes of use from the require- 
ment of development permit approval. 

Clarification of the number of actors in the approval process is necessary. At 
present, conditions of approval may be imposed which are duplications of those 
of another department. 

It is necessary to continue to remove overlaps of responsibility and function 
between Plan Checking Technician, Area Planner, Urban Design staff. Urban Design 
Panel and other departments. The responsibility for approval of design related 
"prior to" conditions would be clarified if centralized in the role of senior 
staff of the Planning Department's Development Permit Group. 

14. PROVIDE ADDITIONAL DISCRETION FOR PURPOSES OF HERITAGE PRESERVATION. 
ADDITIONAL PUBLIC INFORMATION 

15. CLARIFY THE DEVELOPMENT PERMIT PROCESS FOR APPLICANTS AND STAFF. 

Publish pamphlets describing: 

"Preliminary D.P.A. 

'Complete D.P.A. 

'Major and minor D.P.A. 

'Planning policies and design guidelines 

'Normal processing times 

'An annual review of D.P. Board activities. 

16. CLARIFY THE IMPORTANCE OF DESIGN COMMENTS 

Differentiate between Council approved design guidelines and more subjective 
judgements of architectural taste. 

17. CLARIFY THE ROLE OF THE URBAN DESIGN PANEL WITH ARCHITECTS AND DEVELOPERS. 

In addition allow applicants to present their case directly to the Urban Design 
Panel . 

CONTINUING EDUCATION 

18. ADD PERIODIC (ANNUAL OR BI-ANNUAL) STAFF REBRIEFING COURSES. 

19. ADD PERIODIC (ANNUAL) ROUND TABLE CONFERENCES WITH INTERESTED PEOPLE TO ASSESS 
HOW THE PROCESS IS WORKING. 

Especially hear from client groups such as Urban Development Institute and 
Architectural Institute. Also suggested are presentations by staff to such client 
groups on desired types of development in different zones. 

20. DEVELOP BETTER AWARENESS OF THE ECONOMICS OF LAND DEVELOPMENT WHERE SUCH IS OF 
SPECIAL SIGNIFICANCE. 

Such analysis should be carried out by staff in advance of final D.P.A. approval. 
FURTHER REVIEW 

21. COMPLETE REVIEW OF DEVELOPMENT PERMIT FEES. 
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NEXT STEPS 


These draft recommendations have now been circulated for formal comment of the 
Urban Development Institute and the Architectural Institute. of B.C. They are 
also being presented for discussion and comment of the Development Permit Board 
and the Vancouver City Planning Commission. 

The Planning and Development Committee should anticipate resulting final 
recommendations 1n June." 

The City Manager comments that when the final recommendations are forwarded, 
a schedule of implementation dates for each recommendation will be provided. 


The foregoing report is submitted for the INFORMATION of City Council. 


FOR COUNCIL ACTION SEE PA6E(S),., 
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CITY MANAGER'S REPORT [ 


June 8th, 1979 

TO: Vancouver City Council 

SUBJECT: CIVIC THEATRES BOARD - change in Role 

CLASSIFICATION: RECOMMENDATION 

"On December 12th, 1978, Council considered a report dated 
December 8th from the Civic Theatres Board on the Present 
Role and Future Role of the Board. Council referred the report 
to the City Manager for consideration with the Director of 
Finance and the Director of Legal Services 

The three officials have now considered the report and in particu- 
lar the "Appendix B" which contains detailed suggestions for 
increasing the responsibilities of the Board. Our comments on 
the items in Appendix B are as follows: 

1. (a) Agreed, but precede it with the words "together with 

the Theatres Manager , " 

(b) Agreed 

(c) and (e) 

In these matters, the Board should be advisory to Council 
but Council should make the final decision on the terms 
of leases and the operations of the Garage. The latter 
will have to harmonize with decisions in other city 
parking facilities. Hence (c) and (e) should be moved 
to Section 2. 

(d) Agreed 

(f) Strongly disagree. It suggests that the Board has freedom 
to reallocate budget items up to $15,000 each, within 
the fixed total budget, - similar to the powers granted 
to the Park Board. 

The reasons for our disagreement are: 

(1) The freedom given the Parks Board has produced some 
problems in retaining budget control and meeting the 
objectives of Council in approving the budget. 

(2) The degree of freedom is completely inappropriate 

- for an appointed board 

- for a much smaller operation 

(3) It would not assist the Theatres Manager to achieve 
a flexible and adaptable operation. The Theatres 
Board meets only monthly, whereas reasonable requests 
for reallocations can be dealt with in one or two 
days if they are within the discretion granted by the 
City Manager and within one or two weeks if they require 
Council approval. 

2. (a) and (b) Agreed 

3. Re-phrase to read: 

"The Theatres Manager reports as Department Head to 
the City Manager, but shall also report on the 
operations of the Theatres to the Civic Theatres 
Board and shall assist the Board in its activities."" 

The City Manager RECOMMENDS: 

(A) That Council welcome the offer from the Civic Theatres Board 
to assume a more active role in the management of the Civic 
Theatres . 
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(B) That Council agree to amend By-law 3941 along the lines 
suggested by the Civic Theatres Board, but with the changes 
recommended above. 

(C) That the Director of Legal Services be asked to draft and 
bring forward an appropriate by-law to implement the changes. 



MANAGER'S REPORT 


DATE June 15. 1979 

TO: Vancouver City Council 

SUBJECT: Columbia-Cordova Parking Garage 

CLASSIFICATION: RECOMMENDATION 

The City Engineer and the Director of Civic Buildings report as follows: 

"The purpose of this report is to provide Council with more detailed cost estimates 
for the Columbia-Cordova garage, to request fimds for working drawings, and to 
request approval of certain additional garage components. 

A. BACKGROUND 

On October 31, 1978, Council approved the following recommendations with respect 
to the Columbia-Cordova garage: 

(1) 'The development of a civic parking garage on the City-owned 

land on the northeast comer of Columbia and Cordova Streets 
be approved, subject to the Province concluding an agreement 
with the City and the Province obtaining a development permit 
for the Remand Centre, including the required Board of Variance 
approval for the location of the required parking spaces. The 
source of funds to be the Parking Sites Reserve.' 

On September 12, 1978, Council approved the following recommendation with regard 
to the Block 34 garage: 

(2) 'City Council APPROVE the relocation of the parking component of 

the proposal to a multi-level garage development on Block 34 and 
direct the City Architect to put forward names of candidates for 
Council appointment to design the garage structure, the details 
on funding for the garage development to be reported to City 
Council after the design has been completed.' 

Design consultants for the garages were appointed on December 12, 1978, and they 
completed recently preliminary development permit drawings. The Development 
Permit Board, on April 30, 1979, approved the preliminary permit application for 
the Columbia-Cordova garage, subject to some minor modifications. 

The Provincial Government have received approval for the Remand Centre, Board of 
Variance approval for parking, and our agreement for garage cost-sharing is being 
formalized. 

The Block 34 preliminary development permit application is going through the 
approval process presently and will be considered by the Development Permit Board 
in early July. 

B. BLOCK 34 GARAGE 

In this report, the Block 34 garage is considered only with respect to the prelimi- 
nary estimated capital cost in order to review the total capital money involved in 
both garages. The design issues cannot be dealt with because the Development 
Permit Board have not considered the preliminary development permit application. 
Resolution of some design issues may result in increased costs and Council will 
be informed after preliminary approval. 

C. COLUMBIA-CORDOVA DEVELOPMENT 

1. The Council report which proposed the garage development presented very pre- 
liminary cost estimates. Since the original report, the project cost estimates 
have increased approximately $729 000 which is attributed to the following: 

a) Original estimate reported to Council in mid-1978 

for 370 parking stalls and no washrooms or office $1 990 000 


b) construction cost increase including facade 

treatment and a 5% contingency allowance $ 225 200 
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c) 


The consultants' plans provide 395 parking spaces, an 
increase of 25 over the initial projection that will 
increase revenue without appreciably increasing 
operating cost. 


435 


$ 180 000 


d) Public washrooms have not been provided in other civic 
garages and their provision is subject to Council's 
wishes . Two small washrooms could be provided at a 
capital cost of $8400 and an annual cost of approximately 
$3000. It is assumed that they would be open only during 
the hours when a garage attendant is on duty. The City 
Engineer does not believe public washrooms should be pro- 
vided in this location because other public washrooms are 
available two blocks away. Furthermore, pedestrian volumes 
here are far lower than in most parts of downtovm where 

washrooms are much more urgently needed. $ 8 400 

e) The provision of office facilities at street level is 
regarded by the Gas town Historic Area Planning Committee 

to be highly desirable. The estimates provide for finished, 
unsubdivided space suitable for any appropriate development. 
If a suitable tenant is not found, the Director of Finance 
would agree to the By-Law Fines Collection Branch, presently 
in leased premises, being moved into the space, providing 
convenient public access and a fixed rental cost. In that 
event, a separate budget for tenant improvements and relo- 
cation costs will be submitted. The premium for developing 
office space in the garage is $155 400 over the cost of 
parking spaces. In addition, the office takes space which 
could otherwise be used for parking. This means an addi- 
tional 25 spaces are provided underground at an approximate 


*This is an approximate cost. 

The projected 'net loss' (including office space and 395 spaces), which 
is the annual operating cost minus the revenue, is almost equal to that 
projected last year (1978 estimated $66 200, versus present estimated loss 
$78 000) , because increased revenue generated by the additional parking 
spaces and office area offset the amortized capital cost of each. It is 
anticipated the garage will break even in 8-10 years. 


2. Council, as owners of the garage, should be aware of two issues which arose 
during disctission of the preliminary design. These are: a) the inclusion 
of a set-back in the garage to complement the existing set-back on the Sal- 
vation Army's Harbour Light Hostel, and b) the exterior treatment of the 


a) When the Hostel building was built in 1895, a set-back was incorporated to 
provide a light well for rooms located in the building. These rooms are 
occupied now for periods of time up to six months. The Development Permit 
Board, when considering the preliminary development application, unani- 
mously voted that a set-back was not required. This position was supported 
by the majority of the advisory design panel. The decision of the Board 
recognized the fact that the development site is located in the downtown 
commercial area and the fact that the Hostel building is likely to be 
redeveloped in the next few years. Also, the inclusion of a light well 
would have created severe limitations on the garage design and operation. 

b) There appears to be some disagreement by local interest groups on the 
approach that should be taken in the design of the facade. The Develop- 
ment Permit Board, upon advice of the Urban Design Panel, when considering 
the preliminary application, agreed that the design approach taken by the 
Architects is appropriate, subject to some minor adjustments which will be 
reviewed as part of the final development permit approval. 

The motion passed by the Development Permit Board with regard to these issues 
was as follows : 

'THAT no set-back be required from the east property line and that the block 
(screen approach to the facade, with some modification to the size of the 
modules, be accepted.' 


cost of $180 000.* 


$ 335 400 


TOTAL CAPITAL COST 


$2 739 000 


garage . 
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FUNDING 


Cost estimates of the two projects cannot be determined precisely until the 
requirements of the Development Permit Board are known In detail and the final 
design drawings are approved. It Is appropriate, however, to report the 
approximate costs that are Indicated on the basis of the present proposals. 


Columbia-Cordova 

Garage, offices and public washrooms 
Contingency Allowance 5% 

Block 34 

Garage, offices and public washrooms 
Contingency Allowance 5% 

TOTAL ESTIMATED CAPITAL COST OF BOTH PROJECTS 

Provision of Funding (Based on Estimates as of May 31, 1979) 
(Subject to Change) 


Parking Sites Reserve 

B.C. Hydro re Block 35 

Prov. Government for Remand Parking 

Reserve from previous sale of 
parking lot to Prov. Govt. 

Balance from sale of airport to 
Federal Government 

D.P.C. Profit 1978 

1979 (Est.) 

Other parking profits 1979 (Est.) 

Repayable advance from P.E.F. 

TOTAL FUNDS 

1980 Supplementary Capital Budget 
re washrooms If approved 

TOTAL 


Columbla- 
Cordova 

$1 736 164 
700 000 

125 000 

14 999 
154 437 


$2 730 600 


8 400 
$2 739 000 


$2 609 000 
$ 130 000 

$2 445 000 
$ 122 000 

$5 306 000 


Block 34 


$ 


763 436 
700 000 


225 000 
160 000 
641 964 


$2 490 400 


76 600 
$2 567 000 


The option for Inclusion of washrooms Is submitted for Council's CONSIDERATION. 
It Is noted that the City Engineer recommends public washrooms not be approved. 
The Director of Civic Buildings recommends their Inclusion. 
For Council's CONSIDERATION 

(a) Approve the inclusion of public washrooms in the Columbia-Cordova garage, 
recognizing that public washrooms are operated presently two blocks away. 
If approved, the source of funds is to be 1980 Supplementary Capital. 

It is RECOMMENDED that Council 

(b) Approve the Inclusion of 25 additional parking spaces over the 370 planned, 
in the Columbia-Cordova garage at an additional capital cost (not Included 
in original estimate) of $180 000, noting that revenue generated by these 
spaces will offset the capital requirements. 

(c) Approve the provision of rental office space at street level in the 
Columbia-Cordova parking garage (not in original estimate) at a cost 
of $335 400. 

(d) Approve the Interim provision of funding based on estimates as of 

May 31, 1979 as shown in the table above, recognizing that this may have 
to be revised as tenders are received and/or final estimates made with 
respect to the Block 34 parking garage, and establish the appropriations 
accordingly . 
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Date Type of Security 

Disposals 
, 26 Canadas 5% 


No\ 


No^ 


No\ 


No'V 


Nov 


Nov 


Nov 


Maturity 
Date 

Oct. 1/73 


Maturity 

Value Price 


Term 
Cost Yrs/Mos 


$1,000,000 $99,025 $990,250 2/10 


Acquisitions 


.26 B.C. Hydro & Power 

Authority 7% Parities Sepf;. 1/74 


-»--t— — » « > ■ . « t.-. t-. »— I- . I- 1-. I - 1- . I .. t .. 1- 


27 
27 


Disposals 

Caviadian National 
Railways 3 3/47, 

Canadian National 
Railways 3 3/4% 


Feb. 1/74 
Feb. 1/74 


$S5,000 

45,000 
$100,000 


$91.50 $56,325.00 3/2 
91.25 41,062.50 3/2 


$91,387.50 


27 
27 


Acquisitions 

Manitoba Telephone 7 3/4% 
Extendible to Feb. 15/89 Feb. 15/74 
Alberta Resources 

Railway 7 3/4% Mar. 1/74 


$55,000 

45,000 
$100,000 


$99.25 $54,587.50 3/3 
98.60 44,370.00 3/3 


$98,957.50 


I i..t- ■■ 1. >■>. «- ■- ■- 1- I 


27 


Disposals 

Canadian National 
Railways 3 3/4% 


Feb. 1/74 


$530,000 $93,125 $540,125 3/2 


Acquisitions 

Novl. 27 * Bank of Montreal 
Deposit Receipt 


Jan. 5/71 $533,978.53 $100.00 $550,000 0/1 


* (Temporary investment pending delivery on Jan. 5/71 
of New Brunswick Electric 8%% Oct. 15/74 with yield 
of 8.08%) 


-t— t--t. iiittiiii « » » . »_ I ■■ t_ ■■ 


Disposals 


5.37 


$ 1,000,000 $100.50 $1,005,0QQ 3/9 6.85 


6.^5 
6.87 


8.02 
8.25 


6.19 


6.77 


30 

Canadas 7^% 
Acquisitions 

Apr. 

1/72 

^800*000 

$102.50 

$820,000 

1/4 

5.30 

25 

B.C. Hydro Power & 









Authority 7% Parities 

Sept. 

1/74 

$ 40,000 

$100.35 

$ 40,140 

3/9 

6.88 

25 

II II 

Sept. 

1/75 

100,000 

100.40 

100,400 

4/9 

6.90 

25 

II II 

Sept. 

1/75 

210,000 

100.35 

210,735 

4/9 

6.91 

30 

II II 

Sept. 

1/74 

250,000 

100.75 

251,875 

3/9 

6.77 

30 

II II 

Sept. 

1/74 

50,000 

100.50 

50,250 

3/9 

6.85 

30 

II II 

Sept. 

1/75 

70,000 
$720*000 

100.75 

70,525 
$723,925 

4/9 

6.81 
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(e) Approve expenditure appropriations in the amount of $110 000 as required 
for the preparation of working drawings and contract documents for the 
Columbia-Cordova parking garage. 

(f) Authorize the calling of tenders for the Columbia-Cordova parking garage, 
final cost to be reported when tenders are obtained. 

(g) Formally approve the transfer of the Reserve from previous sale of 
parking lot, in the amount of $125 000 and a balance from the sale of 
the airport to the Federal Government in the amount of $14 999, as a 
source of funds for the Columbia-Cordova parking garage. 

(h) Approve a repayable advance in the amount of $641 964 from the Property 
Endowment Fund General for the Block 34 parking garage, this advance to 
be repayable from the various parking profits and office rentals of the 
next several years, with interest. This will be adjusted downward if 
not required for development." 

The City Manager notes that the increase of about 13% in the original estimate 
is reasonable, given the increased contingency allowance and the design changes 
incorporated in the present scheme. The provision of office space and 25 extra 
parking stalls is sensible, since they are beneficial and will pay for themselves 
over the long term. Washrooms would be desirable in this area as indicated by 
Council, and the City Manager supports their inclusion. The City Manager therefore 
RECOMMENDS approval of the Columbia-Cordova Parking Garage and related financing, 
as described in (a) to (h) above. 


rOR COUNCJL ACTION SEE PAGE(S)..., 
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DATE 


June 13. 1979 


TO: 


Vancouver City Council 


SUBJECT : 


Selection of Transcontinental Rail Station 


CLASS IF ICATION : RECOMMENDATION 

The City Engineer and the Director of Planning report as follows: 

"On April 1, 1978, 'VIA' was established as a Federal Crown Corporation to manage 
rail passenger services across Canada. To streamline services, VIA has sought to 
select one rail station, either the CN or CP, as the Vancouver terminal for trans- 
continental trains. As there is considerable local interest in this choice of 
station, a Technical Advisory Committee was formed in December, 1978 to resolve 
the issue, with representatives as follows: 


Transport Canada 

VIA Rail 

CNR 

CPR 

GVRD 

UTA 

Vancouver (Planning & Engineering) 


The aim of the Technical Committee is to table all relevant technical factors and 
their impacts in order to determine which station the VIA trains should use. Some 
of the items reviewed on each station location are summarized below: 

a) Impact on the ability to provide transportation services to the station. 

b) Impact on the station location relative to placing constraints on future 
transportation developments, i.e. identifying the inter-relationships and 
determining which station location complements or conflicts with present 
and proposed transportation services. 

c) Impacts on spatial relationships and the opportunities for joint usage and 
sharing of transportation facilities. 

d) Identifying the opportunity for servicing, turning needs, loading require- 
ments, etc. 

e) Impacts on various developments or re-development proposals such as False 
Creek, Main and Terminal area. Waterfront re-development, CPR station and 
others . 

The purpose of this report is to review the conclusions of the technical study and 
present a recommendation for a station location. 


Information prepared by and for the Technical Committee has revealed a number 
of advantages and disadvantages for each of the station locations. These are 
summarized as follows: 

CP Station 


Disadvantages - lack of convenient parking and curb access for passengers 
arriving or departing by car 


- lack of convenient maintenance facilities in the Central 
Waterfront and the likelihood of phasing out the outmoded 
False Creek facilities 

- greater capital funding requirements to modify station and 
rail access ($11.7 Million to $8.7 million). 


ANALYSIS 


Advantages 


high profile downtown location 
good access to transit services 

part of Granville Waterfront Transit Interchange. 
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CN Station 


Advantages 


less congested area with good parking and curbside access 
less modifications to station at lower capital cost ($3.7 million) 
- good maintenance facilities located nearby 


- in an area that will benefit from revitalization and 

redevelopment that may result from the centralization of 
transcontinental passenger rail services. 


Disadvantages - poor transit service 


less attractive location outside the downtown 


The extra costs of the CP Station outweigh the other advantages of the CP Station 
and therefore, as a result of the comparative analysis of each station location, 
the Technical Committee has recommended that the CN Station be selected for the 
VIA station location. 

In the past, the City and Province have favoured the CP Station because of the 
proposed transit interchange. However, surveys of rail passengers reveal that 
fewer than 10% arrive by transit (primarily because of luggage), and that their 
number is insignificant compared to other trips entering the city. VIA Rail 
would also experience a cost saving of $5 million through use of the CN Station. 


Although there are advantages to the CP Station for VIA service, the operational 
difficulties and much greater costs outweigh the benefits. The CP Station is 
more suitable for commuter rail service from the northeast where good transit 
access and a central location are vitally important. The matter of commuter 
rail access into the CP Station will continue to be pursued. 

Improvement of the CN Station is likely to have a greater benefit on its 
surrounding area than would the improvement of the CP Station on its area. 

Accordingly, the City Engineer and Director of Planning RECOMMEND that City 
Council support the recommendation of the Technical Coiranittee that the CN Station 
be selected as the terminus for the transcontinental trains." 

The City Manager RECOMMENDS that the foregoing recommendation of the City Engineer 
and the Director of Planning be approved. 


CONCLUSION 



CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 


A regular Meeting of the Council of the City of Vancouver was 
held on Tuesday, June 26, 1979, in the Council Chamber commencing 
at 2.00 p.m. 


PRESENT ; Mayor Volrich 

Aldermen Bellamy, Ford, Gerard, 

Harcourt, Kennedy, Little, 
Marzari, Puil and Rankin 

ABSENT ; Alderman Boyce 

CLERK TO THE COUNCIL: Mrs. M. Kinsella 


PRAYER 

The proceedings in the Council Chamber were opened with prayer, 
offered by the Civic Chaplain, the Reverend A. Reynolds of Ryerson 
United Church, Vancouver. 


ACKNOWLEDGEMENT 

The Mayor acknowledged the presence in the Council Chamber of 
Grade 7 students from General Brock Elementary School, under the 
direction of their teacher, Mrs. Sather. 


"IN CAMERA" MEETING 

The Council was advised there were matters to be considered 
"In Camera" later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Kennedy, 
SECONDED by Aid. Puil, 

THAT the Minutes of the following meetings be adopted: 

Special Council (Court of Revision) - June 14, 1979 
Regular Council (except "In Camera") - June 19, 1979 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Little, 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Volrich in the Chair. 


- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIONS 


1. Locarno Beach Lots for 
Lease by Tender. 

Council on June 12, 1979, agreed to a request from a resident 
in the area for postponement of a motion on Blocks 129 and 130 to 
September 1979 and also instructed City officials to take no further 
action on leasing of the properties in these blocks pending consider- 
ation of the motion by Council. 

Council had for consideration this day a letter dated June 18, 
1979 from Mr. J. A. Davies requesting Council to consider his offer to 
lease one of the City-owned lots in Block 129 and 130. 

Also before Council was a report of the City Manager dated June 
22, 1979 submitting for consideration whether or not Mr. Davies' offer 
on lot 17 of Block 130 should be exempted from the freeze on further 
leasing of lots in Blocks 129 and 130 until September. 

MOVED by Aid. Little, 

THAT the request of Mr. J. A. Davies that Council consider hie 
offer to lease lot 17 of Block 130, D.L. 540 be received and no 
further action be taken until the motion relevant to the disposition 
of the lots in these blocks is considered by Council. 

- CARRIED 

(Aldermen Ford and Kennedy opposed.) 


2 . B.C. Hydro Transit Cutbacks . 

In a letter dated June 19, 1979, Mr. J. Arnaud requested an 
opportunity to address Council on a motion by Alderman Rankin on 
proposed transit cutbacks. Council was advised that similar requests 
have been received from eleven other organizations in the City. 

MOVED by Aid. Rankin, 

THAT the delegation request be approved. 

-CARRIED UNANIMOUSLY 

3. P.N.E. Land Use Control . 

Council noted a request from Mr. W, Dronsfield, President, 
Burrard-View Wall Street Area Residents' Association, to further defer 
consideration of P.N.E. Land Use Control to an evening meeting of 
Council in July as Mr. Dronsfield would be unable to attend the 
June 26 meeting as a delegation on this matter due to an unforeseen 
commitment. 

MOVED by Aid. Kennedy, 

THAT the request from Mr. Dronsfield, President of the Burrard- 
View Wall Street Area Residents' Association be approved and consider- 
ation of this matter be deferred to the evening meeting in July when 
Council is considering the matter of proposed transit cutbacks. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Gerard, 

THAT representations on B.C. Hydro Transit Cutbacks and P.N.E. 
Land Use Control be heard at an evening meeting of Council in July. 

- CARRIED 

(Aldermen Kennedy and Little opposed.) 
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COMMUNICATIONS OR PETITIONS (Cont'd) 


4. Recreation Facilities 
Assistance Program. 

In a letter dated June 14, 1979, The Hon. Hugh A. Curtis, 
Provincial Secretary and Minister of Government Services, advised 
Council that the City's request for a grant of up to $400,000.00 
for construction of the Champlain Heights Community Centre has been 
approved from the Recreation Facilities Assistance Program. 

MOVED by Aid. Harcourt, 

THAT the advice of The Hon. Hugh A. Curtis on the grant for the 
construction of the Champlain Heights Community Centre be received 
and the Mayor forward an appropriate letter of thanks to the Minister. 

- CARRIED UNANIMOUSLY 


5. Appointment of Civic 
Chaplain. 

Council noted a memorandum from the Mayor dated June 22, 1979 
recommending that The Rev. Harry Robinson of St. John's (Shaughnessy) 
Anglican Church be appointed Civic Chaplain for July and August 1979. 

MOVED by Aid. Harcourt, 

THAT the recommendation of the Mayor be approved and The 
Rev. Harry Robinson of St. John's (Shaughnessy) Anglican Church be 
appointed Civic Chaplain for the months of July and August 1979. 

- CARRIED UNANIMOUSLY 


6. Closure of 23rd Avenue 
at Tupper School. 

In a letter dated June 25, 1979, Mr. J. W. Killeen, Principal 
of Sir Charles Tupper Secondary School requested that in the event 
that Council agrees to hear representations on the report of the 
Standing Committee on Transportation dated June 21, 1979 on Impact 
of Temporary Closure of 23rd Avenue at Tupper School, representatives 
of the Vancouver School Board, Sir Charles Tupper Secondary School 
and David Livingstone Elementary School Parents' Committees, Represent- 
atives of both schools, and of the Riley Park Neighbourhood Improve- 
ment Program be also permitted to address Council. 

Mr. Killeen also requested that Mr. L. Beasley, Local Area 
Planner for Riley Park be involved as a resource person. 

Council noted that delegation requests had also been received 
from Mr. E. Patterson and Mrs. M. S. Callegari. 

MOVED by Aid. Gerard, 

THAT the delegation requests from all parties interested in the 
closure of 23rd Avenue at Tupper School be heard at a Council meeting 
in September. 

FURTHER THAT officials be instructed to take no action with 
respect to altering the present status of 23rd Avenue at Tupper 
School pending the hearing of these delegations. 

- CARRIED UNANIMOUSLY , 


Cont'd. 
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COMMUNICATIONS OR PETITIONS (Cont'd) 


7. Grant Request - SKAL Club 
of Vancouver. 


Council, on May 15, 1979, referred to the Civic Theatres 
Board a request from the SKAL Cl\ib of Vancouver for a grant to 
cover a $200.00 cancellation fee for a proposed booking at the 
Queen Elizabeth Theatre. In a letter dated June 25, 1979, the 
Secretary of the Vancouver Civic Theatres Board advised that the 
Board had considered this matter at its last meeting and recommended 
that Council not approve this grant request as the Board felt to 
accede to this request would create a precedent. 

MOVED by Aid. Puil, 

THAT the communication be received and no further action 
be taken. 

- CARRIED UNANIMOUSLY 


8. Balmoral Hotel . 

In a letter dated June 22, 1979, Mr. S. Huberman, Solicitor 
for Mr. W. Anaka, the Receiver appointed by the Court for the 
Balmoral Hotel, requested an opportunity to address Council this 
day on behalf of the Receiver to request that Council restore the 
business license of the Balmoral Hotel to permit it to reopen its 
beer parlour. 

MOVED by Aid. Kennedy, 

THAT the request be approved and the delegation be heard 
later this day. 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S AND OTHER REPORTS 


A. MANAGER'S GENERAL REPORTS 
JUNE 22, 1979 


Building and Planning Matters 
(June 22, 1979) 


The Council considered this report which contains five clause 
identified as follows: 


CI. 1: Mt. Pleasant N.I. P. Improvements 

to Charles Dickens School Playground 
CI. 2: Riley Park N.I. P. - Wolfe School 

Funding Revision 
CI. 3: Grandview-Woodland N.I. P. - 

Bus Shelters 
CI. 4: Strata Title Conversion Application - 

838-848 West 7th Avenue 
CI. 5: Downtown-Easts ide N.I. P. Appropriation: 

Street Tree Planting 


MOVED by Aid. Puil, 

THAT the recommendations of the City Manager, as contained in 
clauses 1, 2, 3, 4 and 5 of this report, be approved. 


- CARRIED UNANIMOUSLY 


Fire and Traffic Matters 
(June 22, 1979) 


Use of Sound Truck - Glad Tidings 
Temple Parade 
(Clause 1) 


MOVED by Aid. Puil, 

THAT Council approve the request of the Glad Tidings Temple, 
3456 Eraser Street, to operate a sound truck during its annual 
parade on Saturday, August 4, 1979, in the area east and west bf 
Eraser Street between 17th and 23rd Avenues. 

- CARRIED UNANIMOUSLY 


Finance Matters 
(June 22, 1979) 

Park Board Capital Accounts - 

Reallocations 

(Clause 1) 


MOVED by Aid. Puil, 

THAT this clause be received for information. 

- CARRIED UNANIMOUSLY 


Cont'd. 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd) 


Finance Matters 

(June 22, 1979) (cont'd) 

Vishva Hindu Parishad of B.C. 
Cultural Grant Request 
\(Clause 2) 


MOVED by Aid. Puil, 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 


Property Matters 
(June 22, 1979) 

The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Establishing City-owned property 

for lane purposes 
CI. 2: Rental Review - Portion of Glen 

Drive - South of Malkin Avenue 
Cl. 3: Demolitions 

MOVED by Aid. Bellamy, 

THAT the recommendations of the City Manager, as contained 
in clauses 1 and 2 of this report, be approved and clause 3 be 
received for information. 

- CARRIED UNANIMOUSLY 


B. Manager's Report 
June 21, 1979 

Marpole Policy Plan - 
Progress Report 

MOVED by Aid. Harcourt, 

THAT the report of the City Manager dated June 21, 1979 
be received. 

- CARRIED UNANIMOUSLY 


STANDING COMMITTEE REPORTS 

I. Report of Standing Committee 
on Planning and Development 
(June 14, 1979) 


The Council considered this report which contains three 
clauses identified as follows: 

Cl. 1: Monthly Status Report on Rezoning Applications 
Cl. 2: Motorized Recreation - Trail Bike Sites 
Cl. 3: Park Site 19 (Block 45, bounded by Haro, 
Broughton, Barclay and Nicola Streets) 


Cont'd. 
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STANDING COMMITTEE REPORTS (Cont'd) 


Report of Standing Committee 
on Planning and Development 
(June 14, 1979) (cont'd) 

Clauses 1 and 3 

MOVED by Aid. Har court, 

THAT the recommendations of the Committee, as contained in 
clauses 1 and 3 of this report, be approved. 

- CARRIED UNANIMOUSLY 


Motorized Recreation - 
Trail Bike Sites 
(Clause 2) 


MOVED by Aid. Har court, 

THAT the recommendations of the Committee, as contained in 
clause 2 of this report, be approved. 

- CARRIED 

(Aldermen Gerard, Puil and the Mayor opposed) 


II. Report of Standing Committee 
on Transportation 
June 14, 1979 


The Council considered this report which contains five 
clauses identified as follows: 

Cl. 1: Request for Overpass: 

3300 Block McGill 
Cl. 2: Cassiar/Cambridge Loop 
Cl. 3: Nat Bailey Stadium - Evaluation 

of Parking & Traffic Impact 
Cl. 4: Transportation for the Handicapped 
Cl. 5: Relocation of Bus Stop: 

Westbound 49th Ave. at Berkley 

Request for Overpass: 
3300 Block McGill 
(Clause 1) 


MOVED by Aid. Kennedy, 

THAT recommendations A and B of the Committee, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 

Cassiar/Cambridge Loop 
(Clause 2) 


MOVED by Aid. Kennedy, 

THAT the recommendation of the Committee, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 


Cont'd. 


c 9 n 

Board of Administration, January 22, 1971 (FINANCE I4. ) O i. U 


SXr^KING FUND TRANSACTIONS (CONTD.) 

Maturity Maturity Tena Yield 

Dat4 T ype of Security Date Value Price Cost Y rs /Mos % 

D ebentures Purchased 

US 

Nov] 3 City of Vancouver 4%% Oct. 15/73 $300.000 US $89.25 US $446.250 2/11 8.43 
U.S. Funds purchased at $1.02 Canadian 


» » 1 t t ,i,-i-,t,, i- '■ ■- t . . t ■■ i_ I- 1-- 1- 
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CEMETERY PERPETUAL CARE FUND TRANSACTIONS 


Date I 


Nov4 6 
6 


16 


Type of Security 

Debentures Purchased 

City of Van. 5%% 
City of Van. 5%% 
Clcy of Van. 6% 


Maturity 
Date 


Dec. 1/80 
Dec. 1/81 
June 15/80 


Maturity 
Value 


$5,000 
5,000 
1,000 

$11,000 


Price 


Cost 


Term 

Yrs /Mos 


$75,755 $3,787.75 lO/l 
74,345 3,717.25 11/1 
78.50 785.00 9/7 


Yi.old 
X 


9.25 
9.25 
9.46 


$3»290.00 


(b) 


GENERAL AND CAPITAL 


Summary of Securities Held as at November 30, 1970 


Typ d of Security Par of Maturity Value Cost or Book Value 


2. 


Short Term 


Banl Deposit Receipts due 1970 $10,286,237.08 $10,050,000.00 

BanH Deposit Receipts due 1971 14,920,393.04 14,400,000.00 

$25,206,630.12 $24,450,000.00 


REC( MMENDATION : 


Recommended by your Board that the report of the Director of Finance on Sinking 
Fund and Investment Matters for November, 1970 be confirmed. 


Projection Equipment 

- Centennial Museum Auditorium 


The Acting Director of Museums reports as follows: 

"As part of its program of providing education services to the 
public, the Centennial Museijm, in early 1969, began a series of 
weekly evening film programs in the lower floor auditorium. 
Since no projectors had been specifically provided for that 
purpose, two Elke l6mm movie projectors, intended for use in 
the Planetarium Theatre, were borrowed and installed in the 
auditoriiam ' s projection booth. 

Prom the start, this program has proved very popular, and films 
are now shown on both Friday and Saturday evenings to large 
audiences. In addition, many organizations have used the 
auditoriiim on other nights of the week. The projectors have been 


continued . . . /5 
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STANDING COMMITTEE REPORTS (Cont'd) 


Report of Standing Committee 
on Transportation 
(June' 14, 1979) (cont'd ) 

Clauses 3-5 inclusive 

MOVED by Aid. Kennedy, 

THAT the recommendations of the Committee, as contained in 
clauses 3, 4 and 5 of this report, be approved. 

- CARRIED UNANIMOUSLY 


III. Report of Standing Committee 
on Transportation 
(June 21, 1979) 

Impact of Temporary Closure of 
23rd Avenue at Tupper School 
(Clause 1) 


- Deferred 

(For Council action see page 3) 


IV. Report of Standing Committee on 
Finance and Administration 
(June 21, 1979) 


Greater Vancouver Artists 
Gallery Society 
(Clause 1) 


When considering this clause Council noted a request from 
the Greater Vancouver Artists Gallery and Central Visual Artists 
Association that consideration of this matter be deferred to the 
July 10, 1979 meeting to permit these groups an opportunity to 
address Council. 

MOVED by Aid. Puil, 

THAT the delegation requests of the Vancouver Artists Gallery 
and Central Visual Artists Association be approved and considera- 
tion of this matter be deferred to July 10, 1979. 

- CARRIED UNANIMOUSLY 


G.V.R.D. Matters 


There were no matters to be considered in preparation for 
the G.V.R.D. Meeting to be held on Wednesday, June 27, 1979. 
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RISE FROM COMMITTEE OF THE WHOLE 

MOVED by Aid. Bellamy, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Bellamy, 
SECONDED by Aid. Rankin, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


BY-LAWS 


1. A BY-LAW TO AMEND BY-LAW 

NO. 3519 BEING THE IMPOUNDING 
BY-LAW. 

(Schedule of Impounding Charges ) 

MOVED by Aid. Rankin, 
SECONDED by Aid. Bellamy, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 


The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 


There being no amendments, it was 

MOVED by Aid. Rankin, 
SECONDED by Aid. Bellamy, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


2. A BY-LAW TO AMEND BY-LAW 

NO. 4450 BEING THE LICENSE 
BY-LAW. 

(P.N.E. Fair - License Fee ) 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Marzari, 

THAT the By-law be introduced and read a first time. 

CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

MOVED by Aid. Gerard, 

THAT second and third readings of this By-law be deferred for 
one month to provide the P.N.E. an opportunity of obtaining an 
opinion on this matter. 

CARRIED 

(Aldermen Harcourt, Marzari and Rankin opposed.) 


Cont'd. 


Regular Council, June 26, 1979 


BY-LAWS (Cont'd) 


3. A BY-LAW TO CONTRACT A DEBT 
BY THE ISSUE AND SALE OF 
DEBENTURES IN THE AGGREGATE PRINCIPAL 
AMOUNT OF $80,712.83 IN LAWFUL MONEY 
OF CANADA FOR CERTAIN STREET LIGHTING 
PROJECTS CONSTRUCTED AS LOCAL IMPROVEMENTS 
AND FOR IMPOSING AN ANNUAL SPECIAL RATE ON 
REAL PROPERTY SPECIALLY BENEFITTED BY SUCH 
LOCAL IMPROVEMENTS. 


MOVED by Aid. Puil, 
SECONDED by Aid. Little, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Puil, 
SECONDED by Aid. Little, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


4. A BY-LAW TO CONTRACT A DEBT BY THE ISSUE 
AND SALE OF DEBENTURES IN THE AGGREGATE 
PRINCIPAL AMOUNT OF $1,381,858.20 IN 
LAWFUL MONEY OF CANADA FOR CERTAIN PAVEMENT, 
CURB AND GUTTER, LANE PAVEMENT, SPEED 
DETERRENT BUMP AND SIDEWALK PROJECTS CONS- 
TRUCTED AS LOCAL IMPROVEMENTS AND FOR 
IMPOSING AN ANNUAL SPECIAL RATE ON REAL 
PROPERTY SPECIALLY BENEFITTED BY SUCH LOCAL 
IMPROVEMENTS . 


MOVED by Aid. Puil, 
SECONDED by Aid. Little, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Puil, 
SECONDED by Aid. Little, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 


- CARRIED UNANIMOUSLY 
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MOTIONS 


A. Establishment of lands for 
lane purposes. 
(Portion of Lane at Renfrew 
and Franklin) 


MOVED by Aid. Little, 
SECONDED by Aid. Bellamy, 

WHEREAS the City of Vancouver is the registered owner of Lots 
A and B of Lot 41, Town of Hastings Suburban Lands, Plan 1169; 

AND WHEREAS it is deemed expedient and in the public interest 
to establish the above described lands as lane; 

THEREFORE BE IT RESOLVED that Lots A and B of Lot 41, Town of 
Hastings Suburban Lands, Plan 1169 be and the same are, hereby 
established for lane purposes and declared to form and constitute 
portions of lane. 

- CARRIED UNANIMOUSLY 


B. Allocation of Lands for 
lane purposes. 
(N.lOft. of East h Lot 11, 
Block 39, D.L. 540, Plan 229) 

MOVED by Aid. Little, 
SECONDED by Aid. Bellamy, 

THAT WHEREAS the registered owner has conveyed to the City of 
Vancouver for lane purposes land in the City of Vancouver, Province 
of British Columbia, more particularly known and described as 
follows : 

the North 10 feet of the East H Lot 11, 
Block 39, District Lot 540, Plan 229, the 
same as shown outlined red on plan prepared 
by G. Girardin, B.C.L.S., dated May 28, 1979, 
and marginally numbered LF 9144, a print of 
which is hereunto annexed. 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for lane 
purposes and declared to form and to constitute portion of a lane. 

- CARRIED UNANIMOUSLY 
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MOTIONS (Cont'd) 


1. B.C. Hydro Transit Cutbacks 

MOVED by Aid. Rankin, 
SECONDED by Aid. Marzari, 

THAT WHEREAS B.C.. Hydro is planning more bus cutbacks for 
the City of Vancouver to be effective July 2 0; 

AND WHEREAS the cutbacks will result in the elimination 
of 42 bus trips per day; 

AND WHEREAS the cutbacks proposed for July 20 are part 
of a whole series of cuts which have caused service within the 
city to deteriorate steadily for the last three years; 

THEREFORE BE IT RESOLVED THAT: 

1. Vancouver City Council strongly protest the proposed 
cutbacks to the Provincial Government, and 

2. Vancouver City Council immediately ask for a meeting with 
the Provincial Government to discuss the problem of 
deteriorating public transit within the city and the need 
for an adequate subsidy to improve public transit. 


Changes to the Number of Rush Hovir Trips for July 20th, 1979 ; 


Route AM (inbound) PM (outbound) 


Main 

-5 

+1 

Robson 

-5 



Fourth 



+1 

Oak 



+1 

Eraser. 





Cambie 





Davie 

-1 



King sway 

-1 



Stanley Park 



-3 

Powell 

-1 

-2 

Nanaimo 



-1 

Granville 

-4 



Victoria 

-4 

+1 

Pau:k-n-Ride 

-4 

-2 

Beach 

-2 



Knight 

-1 

-2 

MacDonald 

-3 

-1 

Mac- 16 

-2 

-2 


The total of these lost trips are the major cause for the 
loss of six indexes and 13 Depot trippers, (an index is one day' 
work ) 

- (deferred) 
See Page 2 
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NOTICE OF MOTION 


The following Notice of Motion was submitted by 
Alderman Kennedy and recognized by the Chair. 


1. Englesea Lodge . 

MOVED by Aid. Kennedy, 

THAT WHEREAS action has not yet been taken to evict tenants 
from Englesea Lodge, 

AND WHEREAS no tally has been taken of the number of tenants 
affected, 

AND WHEREAS Council has not seen plans for the redevelopment 
of the site, such as would justify a demolition (in accordance with 
the requirements of the Zoning and Development By-law) , 

AND WHEREAS many citizens have expressed affection for this 
old building, 

THEREFORE BE IT RESOLVED THAT until justification for the 
proposed demolition is submitted to Council, the Parks Board should 
be asked to withhold eviction notices and plans for demolition be 
halted. 

- (Notice) 


ENQUIRIES AND OTHER MATTERS 


Alderman Rankin - 

Cancellation of Licenses 
because of employees having 
police records. 


referred to an incident where a 
teen disco operator was advised 
that his City license would be 
cancelled unless a member of the 
staff with police record was dismissed 
Aid. Rankin asked for a report from 
the City Manager on this matter to 
include consideration of a policy 
to remedy this situation e.g. a 
department head should first report 
to Council any action he is contem- 
plating related to premises t&mploy- 
ing staff W±th police recordSv 

The Mayor so directed. 


Alderman Rankin - 

Premises at 1698 East 15th 
Avenue . 


referred to the proposal to use the 
premises at 1698 East 15th Avenue 
as a short term centre for treatment 
of adolescents. These premises were 
previously used as a foster home for 
young people. The Alderman also made 
reference t« debris littering the 
outside of these premises and. asked 
that the City Manager report- to 
Council .©H these matters. 

The Mayor so directed. 


Cont'd. 
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ENQUIRIES AND OTHER MATTERS (Cont'd) 


Alderman Harcourt - 


Homeowner Grants for Co-ops. 


referred to a recent reply from the 
Provincial Government indicating 
that it was not intended that the 
Legislature consider homeowner grants 
to Co-ops until 1980. He queried 
what procedure staff has adopted to 
assist co-ops in this matter. The 
City Manager advised that Co-op 
owners are being advised that if they 
do not wish to pay the difference 
between their gross taxes and net 
taxes after deduction of the Home- 
owner grant the City will not impose 
penalty until at least some time in 
September when it is anticipated 
this matter will be resolved. 


The Mayor requested the City Manager 
to continue to follow up this matter. 


The Council recessed at 2.45 p.m. and following an "In Camera" 
meeting in the Mayor's Office, reconvened in the Council Chamber at 
3.30 p.m. 


PRESENTATION - MR. GEORGE GLISZCZYNSKI 

Council recognized Mr. George Gliszczynski , who had 
received a photographic award from Vancouver's sister-city 
Odessa. The Mayor presented him with a medallion and an 
inscribed award from Odessa and congratulated him on his achievement. 


Balmoral Hotel . 

Council, on June 12, 1979, following a show-cause hearing on 
the matter of the Balmoral Hotel resolved that the Director of Permits 
and Licenses be instructed to suspend, for one month, the City business 
license for the Balmoral Hotel, 159 East Hastings Street. 

Earlier this day. Council agreed to hear representation from 
Mr. Huberman, Solicitor for the Receiver appointed to the Balmoral 
Hotel. He advised that the Receiver for the Balmoral has appointed 
a qualified hotel manager and requested that Council restore the 
business license for the beer parlour at the Balmoral Hotel to permit 
business to carry on at this location. 

MOVED by Aid. Kennedy, 

THAT the Director of Permits & Licenses be authorized to restore 
the business license to the Balmoral Hotel subject to his being 
satisfied with the present management of the hotel. 


DELEGATIONS 


- LOST 


(Aldermen Bellamy, Gerard, Harcourt, Little, Marzari, Puil, 
Rankin and the Mayor opposed.) 


Cont ' d . 
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DELEGATIONS (Cont'd) 


Balmoral Hotel (Cont'd) 

MOVED by Aid. Little, 

THAT the representation of Mr. Huberman on behalf of the 
Receiver for the Balmoral Hotel be received and no further action 
be taken. 

- CARRIED UNANIMOUSLY 


CITY MANAGER'S REPORT 
June 22, 1979 

Tenders Nos. 795 and 796 - 
Contracts for Street and Lane Paving 

Council had earlier considered this report 'In Camera' 
and approved the recommendations of the City Manager contained 
therein. 

At this time the Mayor referred to a request from S.L. 
Paving Ltd., to address Council on this matter. 

MOVED by Aid. Gerard 

THAT the request from S.L. Paving Ltd., to address Council 
be approved and the representation be heard at this time. 

- CARRIED 

(Aid. Bellamy and Harcourt opposed) 


Mr. Johnson, S.L. Paving Ltd., addressed Council and 
requested a deferment of this matter to permit him an opportunity 
to prepare his submission. 

MOVED by Aid. Harcourt 

THAT the delegation from S.L. Paving Ltd., on Contracts 
for Street and Lane Paving, be referred to the Finance and 
Administration Committee meeting on Thursday, June 28, 1979: 

FURTHER THAT any other representations on this matter 
be heard at that time. 

- CARRIED UNANIMOUSLY 


Trade and Convention Centre 

At an 'In Camera' meeting earlier this day Council had 
agreed to consider the matter of the Trade and Convention Centre 
in open Council . 

Before Council was a memorandum from the Mayor dated June 
19, 1979, reading as follows: 

" On Marcdi 6, 1979, Council approved a Manager's Report on "Management Pro- 
cedure and Organization Structure" for the Pier B-C Development, and also 
(in camera) the selection of firms invited to tender for the function of 
Project Director. 

M2my proposals were received, but none are reccomended for acceptance. 


Cont'd 
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Trade and Convention Centre (Cont'd) 

Numerous meetings have been he.ld in my office with our partners in the en- 
terprise: the Province, the NHB, and the Federal Government (Department of 
Industry, Trade and Commerce). The organizational structure proposed by 
the City wais not acceptable to our partners , nor was the idea of a consulting 
firm providing the pro j ect management . 

A further meeting was held on June 15, 1979 including Mrs. McCarthy and 
Dr. Shrxim for the Province, and Bob Dawson for the Federal Department of 
Industry, Trade and Commerce. 

It was agreed between the parties that: 

1) the project should be headed by a legally autonomous "Pier B-C Development 
Boeird" consisting of the following (or their representatives) : Grace McCaurthy 
Mayor Volrich, Fred Spoke, Bob Dawson, with power to add." 

2) this Board shall 

- receive contributions from the various parties; 

- employ a Project Chairman, a Project Director and other staff, as 
appropriate ; 

- retain independent lawyers, who shall also draw up articles of 
incorporation for the Board; 

- let contracts for the construction of the project and for auxiliary 
studies and engineering. 

3) Dr. Gordon Shrxim be appointed Project Chairman, cuid be asked to recommend 
to the Board a Project Manager. Their respective responsibilities are 

eis shown in the attached chart. 

4) certain work be undertaken immediately, even before the Board is in- 
corporated and before the negotiations between CPR and NHB for terminating 
the leaise are concluded :- 

- Foundation study, if required; 

- Lecising office space; 

- Appointing a consultant for the Functional Program of the Trade- 
Convention Centre; 

- Seeking a developer for the Trade Tower; 

- Seeking an Operations Manager for the Centre. 

5) consent of the A. I. B.C. be sought for a public ideas competition for 
the design of the centre. Successful ideas will be recommended to the 
architects amd construction firms in a design-and-buiid competition. 

This structure and procedure is very different from that recommended by our 
staff to Council and accepted by Council on March 6, 1979. Our officials do 
not support the proposed changes. However, I am convinced that the City should 
agree to them in order to get the project moving without further delay amd 
consequent expense. 

Hence, I recommend: 

A) That Covincil agree to the management procedure and the organizational 
structure set out above, in lieu of that adopted on March 6, 1979. 

B) lhat Coxincil agree to pay to the Pier B-C Development Board contributions 
totalling $5 million, as the City's share of the costs of the Convention 
Centre, on condition that the other parties contribute their respective 
sheures, and subject to an agreement satisfactory to the Director of 
Finance and Director of Legal Services. 

C) That until the Pier B-C Development Board is incorporated and operational. 
Council agree to fund certain preliminary work recommended by both Dr. 
Shrum cuid the City Manager, up to a maximum of $100,000 — any such 
e3q>enditures to be subtracted from the first contribution of the City 

to the Boeurd. CThe Province has agreed to contribute $200,000 towards 
the prelimi naxy work.l" 


Cont'd . 
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Trade and Convention Centre (Cont'd) 


Also before Council was a subsequent memo from the Mayor 
on the Trade and Convention Centre, dated June 26, 1979, 
suggesting the following procedures and understandings in 
addition to the recommendations set out in his memorandum dated 
June 19, 1979, which would adequately meet the concerns of Council 
over the control of the project: 

1) Unanimity would be required with refereiKie to all major 
decisions of the Development Board; 

2) The Mayor and the City Manager will take part in all 
meetings of the Board; 

3) Any matters that may affect the City's financial commit- 
ment vrould be brought before the Council for consideration 
along with any other matters that, in the judgement of 

the City Manager, should be brought before Council; 

4) The City Manager and Director of Finance would control 'the 
disbursement of City funds fran time to time as necessary, 
and in the event of any doubt or question on their part, 
they will report the matter to Council. 

5) Dr. Shrum will be expected at all times to liaise closely 
with the Mayor and City Manager, including the matters of 
selection of a Project Manager and method of architectural 
selection, etc. 


MOVED by Aid. Puil 

THAT Council agree to the management procedure and organ- 
izational structure set out in the Mayor's memorandum of June 
19, 1979, with the exception that an Alderman also be included on 
the Board, in lieu of that adopted by Council on March 6, 1979, 
subject to the following procedures and understandings: 

1) unanimity would be required with reference to all 

major decisions of the Development Board; 

2) The Mayor and the City Manager will take part in 

all of the meetings of the Board; 

3) Any matters that may affect the City's financial 

commitment would be brought before the Council for 

consideration along with any other matters that, in 

the judgement of the City Manager, should be brought 
before Council; 

4) The City Manager and Director of Finance would control 

the disbursement of City funds from time to time as 
necessary, and in the event of any doubt or question 
on their part, they will report the matter to Council; 

5) Dr. Shrum will be expected at all times to liaise 

closely with the Mayor and City Manager, including the 
matters of selection of a Project Manager and method 
of architectural selection, etc. 

CARRIED 

(Aid. Ford, Harcourt, Marzari and Rankin opposed) 


Cont'd. 
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Board of Administration, January 22, 1971 (FINANCE - 5) 


Item No. 2 cont'd 


in great demand. Revenue from the rental of the auditorium 
during 1970 was $1310, and for the rental of the projectors, 
$i|70. We can anticipate at least a similar amount of revenue 
from the rental of the auditorium in 1971 » and under the new 
rates established for the rental of the new projectors, 
revenue of at least $6^0, payable to the Vancouver Museiams and 
Planetarium Association. These new rates as far as the 
Association is concerned would be as follows: 

^14.0.00 for rental to commercial organizations, and 
$15-00 for rental to affiliated organizations. 

The inevitable result has been that the two movie projectors, 
which were never built to withstand such heavy use, have had 
to undergo several major overhauls. The situation now is 
that the projectors have deteriorated rapidly and their 
usefulness in the auditorium is nearing an end. 

The Vancouver Museums and Planetarium Association has, from 
the outset, paid all the costs of projector maintenance and 
refurbishing, as well as the cost of film rental . In exchange 
for this, the Association, whose revenue is entirely allocated 
to support the programs of the Museums and Planetarium, 
accepted the revenue from the Friday and Saturday evening 
film programs. 

The Association has ordered two new heavy-duty Eike l6mm 
movie projectors for the auditorium at a cost of $2,000 
each. In addition, it has agreed to pay up to $2,^00 for 
the installation of a versatile and suitable sound system. 

This matter was brought to the attention of the Greater 
Vancouver Civic Museum and Planetarium Board. After discussion, 
it was 

'RESOLVED that it be recommended to the Vancouver City 
Council that (1) the City of Vancouver accept the offer 
of the Vancouver Museums and Planetarium Association 
to purchase and install new projection and sound equip- 
ment in the auditorium of the Centennial Museum, and to 
provide full maintenance for this equipment; (2) all 
revenues received from the rental of this equipment be 
turned over to the Vancouver Museums and Planetarium 
Association; (3) the City of Vancouver seriously consider 
purchasing this equipment from the Association at an early 
date. ' 

Under the proposed new arrangement, the Association would 
collect revenue for the use of its projection facilities only. 
The City would provide a projectionist from amongst the 
Museum attendants, pay the projectionist at a rate to be 
set by the Personnel Department, and invoice the Association 
directly for these costs. The City would still receive the 
revenue for rental of the auditorium. 

The only direct cost to the City would be the installation 
of a supporting floor in the projection booth capable of 
withstanding the increased weight of the new equipment and 
meeting our fire and safety regulations. The proposed 
alterations are: 
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Trade and Convention Centre (Cont'd) 


MOVED by Aid. Puil 

THAT Council agree to pay to the Pier B-C Development 
Board contributions totalling $5 million, as the City's share 
of the costs of the Convention Centre, on condition that the 
other parties contribute their respective shares, and subject 
to an agreement satisfactory to the Director of Finance and 
Director of Legal Services. 

- CARRIED 

(Aid. Ford, Marzari and Rankin opposed) 


MOVED by Aid. Puil 

THAT, until the Pier B-C Development Board is incorporated 
and operational. Council agree to fund certain preliminary work 
recommended by both Dr. Shrum and the City Manager, up to a 
maximiim of $100,000, any such expenditures to be subtracted 
from the first contribution of the City to the Board. 

- CARRIED 

(Aid. Harcourt, Marzari and Rankin opposed) 


During consideration of this matter it was agreed that 
the National Harbours Board would not be a Member of the 
Pier B-C Development Board at the present time. 


The Council recessed at 5:40 p.m. to reconvene 
in the Council Chamber at 7:30 p.m. 


Regular Council, June 26, 1979 

* * * 

The Council reconvened in the Council Chamber at 7:30 p.m. 
with Alderman Gerard, Deputy Mayor, in the Chair and the 
same Members present. 

* * * 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Rankin, 
SECONDED by Aid. Bellamy, 

THAT this Council resolve itself into Committee of the Whole 
Aid. Gerard, Deputy Mayor, in the Chair. 

- CARRIED UNANIMOUSLY 

DELEGATIONS 


1. Report of Standing Committee 
on Planning and Development - 
May 17th/June 21st, 1979 

South East Marine Drive Industrial 
Lands - Land Use Proposals 

Council had before it a report of the Standing Committees of 
Council on Planning and Development and Transportation dated 
May 17, 1979 and a report of the Standing Committee of Council 
on Pleuining and Development dated June 21, 1979 on South East 
Marine Drive Industrial Lands - Land Use Proposals. This report 
concluded with the following recommendations: 

A. THAT the land use option for the area bounded by Argyle, 
South East Marine Drive, a point 570 feet east of Elliott 
Street and Kent Avenue North (west precinct) be: 

Phase out all existing housing and develop industry 
below South East Marine Drive. 

B. THAT the following right-of-way option for North/South 
Kent Avenue be adopted: 

Develop North/ South Kent Avenue as a continuous roadway. 

C. THAT the City Engineer be instructed to report back on 
design matters affected by the option chosen including 
the investigation of diverting North/South Kent north 
of the railroad right-of-way between Gladstone and 
Elliott Streets to preserve the Gladstone Riverfront 
Park . 

D. THAT Council approve in principle industrial land use 
in the east precinct as outlined in this report. 

E. THAT Council release the 12 acre reserve for cemetery 
purposes S.E. of Duff and Marine Drive. 

F. THAT the Director of Planning be instructed to prepare a 
comprehensive Zoning and Development plan for the S.E. 
Marine lands in consultation with the City Engineer and 
Director of Finance. 

G. THAT the City Engineer and Director of Finance report 
back on capital funds for servicing program in the 
Study Area. 

H. THAT the Director of Finance be instructed to report 
back on a policy for lease or sale of subject lands. 

I. THAT the Economic Development Manager be instructed to 
report back on a marketing strategy and program for 
disposition of City lands according to the approved 
concept plan. 


Cont ' d . , . 
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South East Marine Drive Industrial 
Lands - Land Use Proposals (cont'd) 

The following officials addressed Council on this matter and 
reviewed the reasons behind their specific recommendations: 

Mr. R.R. Youngberg - Associate Director, Planning Dept. 

Mr. W.H. Curtis - City Engineer 

Mr. D. Rudberg - Assistant City Engineer 

Mr. P.D. Leckie - Director of Finance 

Council then heard representations from the following: 

Mr. R. Hunt , B.C. Motor Transport, addressed Council and filed a 
trief in support of the recommendation of the City Engineer and 
the Director of Finance and of the Standing Committee that Council 
phase out all existing housing in the S.E. Marine Drive industrial 
land and develop industry and in addition that North/South Kent 
Avenue be developed as a continuous roadway. 

Mr. C. Wilson , Marine Workers & Boilermakers Union, submitted a 
brief supporting the Committee's recommendation on future use of 
these lands and the development of North/South Kent Avenue as a 
continuous roadway. 

The following then addressed Council and spoke in support 
of the Director of Planning 's position, which is, that Council 
retain existing housing in this area and develop vacant land 
for additional residential dwellings: 

- Mr. J. Pincott, Champlain Heights Planning Advisory 

Committee (brief submitted) 

- Mr. S. Jackson, Killarney-Champlain Citizens for 

Action (brief submitted) 

- Mr. A. Kore, Resident 

- Mr. A. Stradiotti " 

- Mr. I. Sanderson " 

- Mr. J. Rolleston 

- Mr. R. Chiang " 

MOVED by Aid. Puil, 

THAT the land use option for the area bounded by Argyle, South 
East Marine Drive, a point 570 feet east of Elliott Street and 
Kent Avenue North (west precinct) be: 

All existing housing be pesnnitted to remain, however, no 
additional housing be built in this area; 

FURTHER THAT industry be phased in in this area; the existing 
park be retained and the City proceed with the development of the 
North/South Kent Avenue as a continuous roadway only as Marine 
Drive traffic increases in intensity. 

- LOST 

(Aldermen Bellamy, Ford, Harcourt, Marzari and Rankin opposed) 

MOVED by Aid. Harcourt, 

THAT the land use option for the area bounded by Argyle, 
South East Marine Drive, a point 570 feet east of Elliott Street 
and Kent Avenue North (west precinct) be: retain existing housing 
and develop vacant land for additional residential dwellings. 

- CARRIED 

(Aldermen Gerard, Kennedy, Little and Puil opposed) 

Cent ' d . . . 
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South East Marine Drive Industrial 
Lands - Land Use Proposals (cont'd ) 


MOVED by Aid. Har court, 

THAT the City not develop North/South Kent Avenue as a 
continuous roadway. 

- CARRIED 

(Aldermen Gerard, Kennedy, Little and Puil opposed) 

MOVED by Aid. Harcourt, 

THAT the City Engineer be instructed to report back on 
design matters affected by the option chosen including the 
investigation of diverting North/South Kent north of the railroad 
right-of-way between Gladstone and Elliott Streets to preserve 
the Gladstone Riverfront Park. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt, 

THAT Council approve in principle industrial land use in 
the east precinct as outlined in this report. 

- CARRIED UNT^IMOUSLY 

MOVED by Aid. Harcourt, 

THAT Council release the 12 acre reserve for cemetery 
purposes S.E. of Duff and Marine Drive. 

- LOST 

(Aldermen Bellamy, Ford, Harcourt, Marzari and Rankin opposed) 

MOVED by Aid. Harcourt, 

THAT Council not release the 12 acre reserve for cemetery 
purposes S.E. of Duff and Marine Drive. 

- CARRIED 

(Aldermen Gerard, Kennedy, Little and Puil opposed) 

MOVED by Aid. Harcourt, 

THAT the Director of Planning be instructed to prepare a 
comprehensive Zoning and Development plan for the S.E. Marine 
lands in consultation with the City Engineer and Director of 
Finance. 

THAT the City Engineer and Director of Finance report back 
on capital funds for servicing program in the Study Area. 

THAT the Director of Finance be instructed to report back 
on a policy for lease or sale of subject lands. 

THAT the Economic Development Manager be instructed to 
report back on a marketing strategy and program for disposition 
of City lands according to the approved concept plan. 


- CARRIED UNANIMOUSLY 
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DELEGATIONS (Cont'd) 

2. Report of Standing Committee on 
Planning and Development - 
June 14th/June 21st, 1979 

Re zoning Application - South West 

Corner of 75th Avenue and 

Angus Drive (cont'd) 

Covmcil had before it a report of the Standing Committee of 
Council on Planning and Development dated June 14 and June 21, 1979 
on rezoning application by Mr. B. Rice of C.F. Roberts & Partners 
on behalf of Horner Developments Ltd., to rezone thfe South West 
Corner of 75th Avenue and Angus Drive from M-1 Industrial District 
to CD-I Comprehensive Development District to develop a 104-unit 
townhouse and apartment complex. 

Mr. R. Scobie, Zoning Division, Planning Department, reviewed 
the application for Council's information. 

The following then addressed Council on this matter: 

Mr. B. Ruddell , representing Marpole-Oakridge Area Council, 
submitted to Council a proposed concept for development of the 
Horner and City-owned lands in this area. 

Dr. I. Taylor , representing the Marpole Citizens' Planning Commit- 
tee^ submitted a brief urging that the City-owned lands at the 
bottom of Angus Drive and the lands owned by Mr. Horner be 
developed for park use for the Citizens of Marpole. 

Mr. B. Rice , Architect for the applicant, submitted a brief 
urging Council to refer the rezoning application to a Public 
Hearing . 

Mr. G. Horner , applicant, answered questions from Council and 
also requested that Council submit his application to a Public 
Hearing. 

MOVED by Aid. Harcourt, 

THAT the recommendations A and B of the Committee, as 
contained in this report, be approved. 

- CARRIED 


(Aldermen Puil and Rankin opposed) 
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DELEGATIONS 


4 . Cultural Grant - Appeals . 

Council, on March 6, 1979 approved a grant to the Vancouver 
Bach Choir of $4000.00 towards rental of the Orpheum Theatre for 
three performances plus additional uses for rehearsals and a recording 
session. In accordance with normal procedures, representatives of the 
Bach Choir appeared before Council this evening to request Council's 
consideration of an additional grant to the Choir of $3000.00. 

Ms. L. Suderman addressed Council and stated one of the reasons 
the Choir was appealing for an additional grant from Council was that 
for the first time in many years it had a large deficit. The deficit 
was attributed to the lengthy newspaper strike in Vancouver and a 
subsequent loss of audience. This request was to cover additional 
expenses related to rental of the Orpheum Theatre. 

MOVED by Aid. Rankin, 

THAT Council approve an additional grant of $3000.00 to the 
Vancouver Bach Choir with the source of funds being the Cultural 
Grant Budget. 

- CARRIED BY THE 
REQUIRED MAJORITY 

(Alderman Pull opposed.) 


5. Community Services Grant Appeals . 

In accordance with regular practice the following addressed 
Council to appeal Council's decision not to approve grants to 
them for 1979: 

Mrs. B. Wilson, Hastings Sunrise Seniors Drop-In Centre, 
appealed to Council to approve a grant of $4930.00 to the Centre. 
The Centre is run by Senior Citizen Volunteers and is open six 
days a week from 11.00 a.m. to 4.00 p.m. 

In addition to organized activities, the Centre provides 
counselling. 

MOVED by Aid. Bellamy, 

THAT Council approve a grant to the Hastings Sunrise Seniors 
Drop-In Centre of $4930.00 with the source of funds being Contingency 
Reserve. 

- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 

During consideration of the above matter. Alderman Kennedy 
left the meeting. 

Mr. H. Jerome of Sport B.C. Summer Sports Program addressed 
Council and appealed that Council reconsider its decision to not 
approve a grant of $7500.00 towards the Sport B.C. Summer Sports 
Program. Mr. Jerome reviewed the program and stated that his 
organization had appealed to both the Federal and Provincial 
Governments for grants but none was received. 

MOVED by Aid. Rankin, 

THAT Council approve a grant of $7500.00 to Sport B.C. Summer 
Sports Program with the source of funds being Contingency Reserve. 

- LOST 

NOT HAVING RECEIVED 
THE REQUIRED MAJORITY 

(Alderman Puil opposed.) 

Cont'd. 
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6. Relaxation of Rear Yard Requirements 

by Board of Variance; 554 E. 15th Avenue . 

Council, on May 29, 1979, approved a request by 
Mr. P. M. Partridge, 555 East 16th Avenue to address it on a 
decision of the Board of Variance to relax rear yard requirements 
for an adjacent building. 

Council had, for information, a City Manager's report dated 
June 15, 1979 in which the Director of Planning gave the history of 
this matter. It was noted that on January 13, 1976, Council 
resc Ived that the lane behind Mr. Partridge's property be closed, 
stopped up and conveyed to him at a price of $5,000.00. This 
resulted in Mr. Partridge's property abutting the rear yard of an 
off;ce building on the lot at 554 East 15th Avenue. This office 
bui: ding has been developed right up to the rear property line and 
thuj up to Mr. Partridge's property line. 

The Board of Variance, on June 30, 1976 relaxed the 10 feet 
real yard requirement on 554 East 15th Avenue to nil. The Board of 
Varjance, when considering this matter, had not notified 
Mr. Partridge or any other adjacent property owners. Mr. Partridge 
adds esseci Council and read from a brief (circulated) in which he 
prot ested the action of the Board of Variance in approving the rear 
yarc relaxation on 554 East 15th Avenue and also in not notifying 
him of its intent to consider this matter. 

He suggested that Council consider paying him damages as a 
result of the action of the Board of Variance. Mr. Partridge also 
sta: ed that the office building on the lot behind him has six 
wine ows fronting on to his property which is an infringement of his 
pri^'acy . 

Mr. Partridge contends that these windows are non-conforming 
under Vancouver Building By-laws. 

MOVl D by Aid. Har court, 

THAT the representation of Mr. Partridge be received and 
the City Manager discuss with Mr. Partridge the legality or otherwise 
of 1 he six windows located in the office building; abutting the rear of 
Mr, Partridge's property. 

- CARRIED UNANIMOUSLY 


RISI FROM COMMITTEE OF THE WHOLE 

MOVI D by Aid. Harcourt, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 


MOVID by Aid. Harcourt, 
SECONDED by Aid. Rankin, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 11.25 p.m. 


The foregoing are Minutes of the Regular Council 
Meeting of June 26, 1979, adopted on July 10, 1979. 
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STANDING COMMITTEES OF COUNCIL 
ON PLANNING AND DEVELOPMENT 
AND TRANSPORTATION 

MAY 17, 1979 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


JUNE 21, 1979 


A special meeting of the Standing Committees of Council on 
Planning and Development and Transportation was held at 
Oppenheimer Elementary School, 2421 Scarboro St., Vancouver, B.C., 
on Thursday, May 17, 1979 at approximately 7:30 p.m. The discussion 
continued at the Standing Committee on Planning and Development 
meeting on June 21, 1979, in the No. 1 Committee Room, City Hall. 


May 17th 

PRESENT : Alderman Harcourt, Chairman 
Alderman Boyce 
Alderman Ford 
Alderman Rankin 


June 21st 

Alderman Harcourt, Chairman 
Alderman Kennedy 
Alderman Puil 


ABSENT : Alderman Bellamy 
Alderman Kennedy 
Alderman Puil 


Alderman Boyce 
Alderman Ford 


CLERK TO THE 
COMMITTEE : 


M. L. Cross 


RECOMMENDATION 


1. South East Marine Drive Industrial Lands - 
Land Use Proposals 

The Committee considered a report of the City Manager dated 
April 6, 1979 (copy circulated) forwarding a report of the Director 
of Planning, City Engineer and Director of Finance dated April 5, 1979 
(on file in the City Clerk's Office). 

The officials' report proposes alternatives for a land use 
concept plan for the study area and focuses on the following issues: 

- whether to retain residential use in the area 

- whether to establish N/S Kent as a continuous roadway 
through the area 

- whether to retain a 12 acre cemetery designation 
in the area 

Mr. R. Youngberg, Associate Director, Area Planning, outlined 
the history of the study area bounded by S.E. Marine Dr., Boundary Rd. , 
the Eraser River and Crompton St. It is largely industrially-zoned, 
containing two pockets of residentially-zoned land. The Gladstone 
Riverfront Park was completed in 1977 as an interim use on a narrow 
strip of City land along the Eraser River between the Gladstone and 
Elliott street ends. In March, 1972, Council approved tentative 
reservation of 12 acres of City lands southeast of Marine Drive and 
Duff Street for a future cemetery. 

Mr. Youngberg noted that three land use options for the area 
bounded by Argyle, S.E. Marine Dr., a point 570 feet east of Elliott St. 
and Kent Ave. North (West precinct) were submitted: 


cont'd. 
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(1) Retain existing housing and develop vacant land for 
additional residential dwellings; 

(Recommended by the Director of Planning; this 
option requires a subsequent decision on whether 
N/S Kent should be continuous . ) 

(2) Retain housing in the westerly RS-1 zoned housing 
pocket (Argyle to Duff Streets) and develop industry 
on lands to the east; or 

(This option requires a subsequent decision on 
whether N/S Kent should be continuous.) 

(3) Phase out all existing housing and develop industry 
below S.E. Marine Dr. 

(This option would include a continuous N/S Kent, 
and phasing out the westerly housing - 72 dwellings - 
over a considerable period of time; recommended by 
the Director of Finance and City Engineer.) 

The City Manager believes that (2) should not be considered. 

Two basic concept plans are proposed: 

The Residential Option (A-1) 

proposes retaining existing housing with the possibility of 
additional low density housing between the existing RS-1 zoned 
pockets located between Argyle and a point east of Elliott. Lands 
to the east and west would be developed as an industrial estate con- 
sistent with the Industrial Option. 

T he Industrial Option (A- 3) 

proposes establishing a comprehensive industrial estate below 
S.E. Marine extending from Crompton to Boundary Rd. 

Civic staff have differing points of view concerning what is 
the most appropriate concept plan. As a generalization, the Director 
of Planning supports the Residential Option; the Director of Finance 
and City Engineer support the Industrial Option. 

It should be noted that civic staff generally agree that the 
East Precinct (east of Kerr St.) should be developed as an industrial 
estate, and that the 12 acre cemetery reserve should be released. 

Subject to a decision on the land use option, two right-of-way 
options for North/South Kent Avenue are put forward for Committee 
decision: 

1. Develop North/South Kent Avenue as a continuous roadway, OR 

2. Develop North/South Kent Avenue as a non-continuous roadway 
between Argyle and a point east of Elliott Street. 

The Director of Planning does not support a continuous North/ 
South Kent and as an alternative proposes that North/South Kent should 
remain a non-continuous roadway and designed to divert all non-local 
traffic around the housing precinct onto S.E. Marine. This option 
would accommodate the local servicing requirements of industry while 
all through traffic would remain on the existing arterial route - 
S.E. Marine. In summary, it is considered that a non-continuous Kent 
along the lines discussed above would improve residential livability, 
satisfy the servicing requirement of local industry, and protect the 
natural amenities of Gladstone Riverfront Park. 
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Board of Administration, January 22, 1971 (FINANCE - 6) 

Item No. 2 cont'd 


1) Remove existing built up wood floor located two feet 
above the concrete floor slab. 

2) Install a new built-up wood floor three feet above the 
existing concrete floor slab. 

3) Install two new tubular steel projection stands supported 
on the concrete floor slab and the concrete block wall. 
The installation will be to the satisfaction of the 
projection technician. 

[|_) Install a film winding bench of plywood approximately 

3' wide by 12" deep. 

5) Install a wall hung storage cabinet with locking doors. 
Approximate size 2' 6" wide by 9" deep. 

6) Paint all new work. 

The Building Inspector estimates the cost of the new floor 
at $850.00. 

RECOMMENDED that the recommendations (1) and (2) of the 
Greater Vancouver Civic Museum and Planetarium Board be 
adopted; and 

THAT resolution (3) of the Greater Vancouver Civic Museum 
and Planetarium Board, concerning the possible future 
purchase of this equipment by the City of Vancouver be 
referred to the Finance Committee for consideration during 
budget review; and 

THAT the sum of $8^0.00 be advanced prior to the approval of 
the Museums Department's 1971 New and Non-Recurring budget 
for the installation of the special supporting floor; and 

THAT the two Eike projectors currently in the auditorium be 
returned to the Planetarium for use in its theatre presentation." 

Your Board RECOMMENDS the foregoing recommendations of 
the Acting Director of Museums be adopted. 


CONSIDERATION 


3. Request for Clerk Stenographer Position 

Crime Intelligence Unit 

Vancouver Police Department 

The following report has been received from the Director 
of Finance and the Co-ordinator of Data Processing and Systems. 

"Item No. 1 of the Department's Supplemental 1970 Budget 
requesting a new Clerk Typist position was referred back to 
officials for study and report. 

The Crime Intelligence Unit (C.I.U.) is responsible for 
dealing with organized crime, with activities of major 
criminals and with matters which may affect the welfare and/ 
or security of the community but which cannot be handled 
on an individual report basis. 

The establishment is 1 Officer and 17 members including 2 
Policewomen. On November 1969j Council approved the move 
of the Unit to the Fire Alarm Building. 
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Mr. D. Rudberg, Assistant City Engineer, Traffic, advised that 
from the point of view of the City Engineer, there are two important 
decisions which Council should consider. The first is to confirm 
previous decisions to complete property acquisition for Kent Avenue 
and proceed with development of the continuous roadway in conjunction 
with adjacent industrial development. The matter of adequate, con- 
tinous access to serve the industrial area east of Knight Street 
should be given careful consideration since the viability of the 
total area for industrial development is highly dependent upon this 
factor. The second important decision is that of land use and 
involves a choice between an expanded residential community, a mixed 
residential and industrial alternative, and a comprehensive industrial 
development. It is the opinion of the City Engineer that expansion 
or retention of residential development in the area will inevitably 
lead to conflicts due to traffic, parking, noise and other environ- 
mental factors and that proposals for industrial development in the 
area will be seriously compromised. 

Mr. Rudberg noted that two important criteria for industry 
are strategic location and good access. The area is suited for flow 
of goods and services between Vancouver and Burnaby with good rail 
and river access and an arterial road which is a truck route. 

Mr. Rudberg noted Kent Ave. should be continuous to service 
industry. If it is not continuous, access and servicing movements 
would be located onto Marine Dr. The continuous road could be 
designed so it would not go through Gladstone Park. 

Mr. P. D. Leckje, Director of Finance, noted that jobs are just 
as important as hou£;ing. The City has been losing industrial jobs. 
Creating an industrial area is an opportunity to do something in 
the long-term best interests of the whole City. He and City Engineer 
are of the same opinion - residential cannot co-exist with industrial. 
If the residential option is chosen it would be damaging to the 
residential amenity and damaging to industry. If the industrial 
land use decision is chosen, staff will have to come back with a 
method of implementation. 

Mr. Leckie advised that industry would not locate in the area 
quickly. Because of the financial commitment that would be required 
for the City to implement the transition of all the residential uses 
to industrial uses over a short period of time the Director of 
Finance recommends that the City leave the westerly residential pocket 
as residential in the short and possibly medium term and allow the 
transition of this pocket to occur over a longer term. 

The following appeared as delegations: 

Mrs . . R. McRae - representing about 92% of the residential homeowners 
in the area between Argyle St. and a point 570 feet east of Elliott St. 
who support the alternative recommended by the Director of Planning, 
to retain existing housing and develop vacant land for additional 
residential dwellings (A-1) . 

The brief presented by Mrs. McRae outlines reasons for the 
adoption of this option: the area is already stable, occupied by 
long term residents who have stayed in the area by choice; there is 
a healthy, desirable ethnic mix and a cross section of occupations. 
In spite of the need to consider the overall view for the City, the 
residents feel there is insufficient justification in option A-3 
to uproot persons occupying one hundred homes in one section of the 
City. The residents do not believe that Kent would remain just a 
service road for long. It would become a bypass for commuter traffic. 
A non-continuous road would preserve the Gladstone Riverfront Park. 
The residents support the Director of Planning 's view that North/ 
South Kent Ave. should be developed as a non-continuous roadway. 

cont'd. . . . 
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Mr. K. Breslauer - resident of Beatrice St. for 19 years, supported 
the residential option (A-1) and the non-continous Kent Ave. (B-2) . 

Mrs. Noreen Angus - submitted a brief indicating that the entire study 
area must be totally converted to an industrial area or totally con- 
verted to residential uses. Plans to continue mixing industrial and 
residential uses or to make North/South Kent a continuous roadway 
are totally unacceptable. Whether the industrial or residential 
option is chosen, Mrs. Angus urged the Committees to make a decisive 
move in either direction and not continue making unrealistic compro- 
mises . 

Mr. Cecil Cosulich, President of RivTow Straits - submitted a brief 
outlining their position - option A-1 would have the effect of putting 
residents within range of the noise of the shipyard. The remaining 
land should be reserved for light industry which the City so badly 
needs. There is room for suitable buffer zoned on City-owned land. 
He supported a modified option A-2 recommending that the City freeze 
farther building in the residential portion. He advised that he had 
attended a meeting held by representatives of industry, who would 
speak on their own behalf, and reported their main interest was not 
only to preserve Kent as a service road but also to have an additional 
main route through the area to join to Marine Way. 

M r. Aldo Stradiotti - resident since 1930 as well as an industrial 
owner, advised that industry and residential can co-exist and in fact 
they do co-exist in the southeast sector of Vancouver. He urged the 
Committee to adopt option A-1 and the non-continuous road. 

M r. F. Friedel, B.C. Hydro Railway - as operators of the rail line 
adjacent to the S.E. Marine Dr. industrial lands, B.C. Hydro Railway 
is concerned with the recommendation to retain existing housing. 
Residential areas adjacent to railways produce conflicts, and for this 
reason the industrial option is supported. 

Mr. Ian Sanderson - resident of Champlain Heights, an area that will 
be affected by development below S.E. Marine Dr., urged the Committee 
to support residential development along the non-continuous North/ 
South Kent Avenue. 

Mr. Sol Jackson, Secretary of the Killarney-Champlain Citizens for 
Action Association - advised that he had been approached by residents 
in the subject area to study the issues with them. The residents 
of the community feel their residential area is unique and every 
effort should be made to ensure its continuation and strengthening. 
More important to the costs of possible relocating of the residents 
if the industrial option is chosen, are the impacts of moving, the 
loss of social amenities, their feeling of belonging to a community, 
their south slope view and their river oriented life, which they have 
chosen. If a new crossing of the Fraser River is constructed at 
Annacis Island, it would increase pressure for a continuous North/ 
South Kent Ave. as a transportation corridor. This is strenuously 
opposed as it would have an adverse effect on the whole southeast 
area of Vancouver and on the existing housing, it would cut off 
Gladstone Park from the rest of the City and threaten its existence, 
and would increase pressure on Boundary Rd. as a truck route. He 
urged the Committee to adopt the residential option (A-1) and a non- 
continuous North/South Kent Avenue, as well as urging Committee to 
adopt a policy of leasing land rather than selling (Recommendation H) . 


cont 'd. . 
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Mr. Eric Paget - resident north of Marine Dr. , sympathized with those 
residents who wish to preserve their residential neighbourhood. He 
suggested a further alternative: the City should dedicate its 
vacant land as greenbelt and leave the land in its natural wooded 
state. 

Mr. F. J. Whitcroft, West Coast Salvage - advised that the operation 
has just located to southeast Vancouver from False Creek. Shipbuilding 
is a noisy operation and there is no place for housing in the immediate 
vicinity. He supported the industrial option (A-3) . 

Mr. Nathan Davidowicz - supported the residential option (A-1) but 
indicated that options for North/South Kent Ave. should be left open 
at this time. It may be needed for local residents, but not truck 
traffic. 

M r. J. B. Thomas, Northern Building Supplies - advised that he 

favoured option A-1 with industrial left as it is. North/South Kent Ave. 

should not go through. 

Two residents of Marine Drive felt that there should not be an 
industrial area across the street from a residential area. They also 
noted that Marine Dr. is a busy arterial and any development would 
bring more traffic to the area. 

M r. G. Simpson, resident - urged Committee that regardless of which 
option they choose, they instruct staff to act quickly on that 
decision. 

(All briefs are on file in the City Clerk's Office.) 

The Chairman advised that a letter had been submitted by Mr. 
M. C. Greenwell (on file in the City Clerk's Office) indicating that 
there is no warehouse located in the CD-I zone between Duff and 
E:lliott as mentioned in the report. The letter states "instead of 
a $4.3 million return on land development, the actual return should 
be higher since no warehouse has to be acquired by the City". 

The Chairman advised that this matter would now go to Council 
for decision. The Committee members present generally agreed 

(a) to retain the existing housing 

(b) to develop North/South Kent Ave. as a non-continuous roadway 

(c) to support the other recommendations in the report. 

A member of the Committee noted that there were only four members 
of Council present and that the decision would be made at Council. 
He invited interested parties to attend the Council meeting and 
submit their briefs. 


* * * * 

The meeting adjourned at approximately 10 p.m. 

* * * * 


cont'd. 
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After the public joint meeting of the Standing Committees on 
Planning and Development and Transportation, there was a suggestion 
that an additional meeting of the Standing Committee on Planning 
and Development be held to expand on the discussion of residential 
options A-1 which was favoured by the community and A-2, which one 
Alderman indicated might be modified to suit both the residents and 
the industrialists. The meeting was set for May 24th but as letters 
were received May 23rd and May 24th from industrialists and unions 
requesting deferment, the City Manager's Office agreed to defer this 
item. The Chairman of the Committee had also received a request from 
a Committee member that the item be deferred until he was able to 
attend the meeting. 

* * * * 

The meeting of the Standing Committee of Council on Planning 
and Development reconvened in the No. 1 Committee Room, Third Floor, 
City Hall, on Thursday, June 21, 1979 at approximately 1:30 p.m. 

* * * * 

Mr. R. Youngberg, Associate Director, Area Planning, Mr. Rudberg, 
Assistant City Engineer, Traffic, and Mr. S. Fancy, Economic Develop- 
ment Officer, briefly outlined the positions of their respective 
Departments which had been presented at the May 17th meeting of 
the joint Committees. 

The Chairman noted that there were a number of persons in the 
audience wishing to speak. He requested the various groups to limit 
their speakers i.e., three for the residents, three for the industri- 
alists, two for the Unions, etc. 

Mr. John Rolleston, resident - advised that he was speaking on behalf 
of a committee selected from a cross section of over 90% of the 
residents living in the area now under consideration. Their main 
concern is the preservation of their homes. Some of the residents 
have been there for quite a number of years and some are more recent 
home builders who have chosen the area as their home. They have 
lived with industry next door and the relationship is quite compatible. 
They strongly urge that option A-1 be chosen and they oppose any 
further development of North or South Kent Ave. 

Mr. Ian Sanderson - resident of Beatrice St. for 11 years, supported 
residential option A-1. He noted that the City Engineer stated in 
the report that North and South Kent must be continuous for effective 
service to industry but he had contacted representatives of MacMillan 
Bloedel, RivTow, Northern Building Supplies and North Arm Towing. 
They, as well as residents of the area, do not want a continuous 
North and South Kent. The residents have taken a nonantagonistic , 
low-key role and took the initiative in contacting industry to 
discuss the problem. There is a workable solution to any problem 
and the residents are not asking for the removal of existing industry. 
They urge adoption of residential option A-1 and non-continuous North 
and South Kent Avenue. 

Mr. Aldo Stradiotti - resident and business operator in the area in 
question indicated that housing and industry are compatible; the two 
should, can and do co-exist. Option A-1 should be implemented with 
the modification of placing a buffer zone north of West Coast Salvage 
(Duff to Gladstone) to be used for parking and to be landscaped to 
give an attractive appearance. Continuous Kent Ave. is both undesir- 
able and unnecessary. Kent Ave. should serve local industry and homes. 
Other solutions must be found for the Marine Drive problem. 


cont'd. 
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Mr. F. J. Whitcroft, West Cost Salvage and Contracting - advised 
that in his opinion there should be no housing anywhere near the 
2100 Block Kent Ave. where the shipbuilding and marine repairs 
operation is carried on. Other industries are reasonably compatible 
if they are of low-key and relatively quiet nature. He urged 
Committee to keep this an industrial area, an area which provides 
large workforces with attending large payrolls and contributing 
taxes . 

Mr. Charles Wilson, representing the Marine Workers' and Boiler- 
makers' Industrial Union Xiocal No. 1 - submitted a brief indicating 
that the Union would prefer to have the whole area used exclusively 
for industrial development but recommend that existing housing 
units be allowed to remain and no further residential construction 
be permitted. They support the proposal that the 12 acre cemetery 
reserve be released and that Gladstone Park remain as a public amenity 
and access to the waterfront. They suggest that North/South Kent Ave. 
be extended and developed as required by industry. 

Mr. Wilson - submitted a petition from over 200 workers from 
West Coast Salvage, John Manly, Steelweld, RivTow, etc. , requesting 
Committee to give priority to the maintenance of shipbuilding, 
repair and fabrication industries with the provision for essential 
expansion where necessary. 

Mr. D. G. Evans, Financial Secretary, Local 1-217, International 
Woodworkers of America - submitted a brief to Committee. Although 
the Local Union has only one small operation in the immediate area 
they are concerned that it is being considered for residential. 
The Union suggested that the area under discussion be zoned exclu- 
sively for industrial development, that the existing housing units 
be allowed to remain and the City purchase these properties as and 
when they become available. They suggested that North Kent Ave. 
should be developed as a continuous roadway. 

Mr. Ray Hunt - submitted a brief on behalf of the British Columbia 
Motor Transport Association, (formerly the Automotive Transport 
Association of B.C.) indicating that they agree with a statement 
that residential pockets are anomalies in an industrial area that 
will be a continual source of conflict as long as they exist. They 
believe the residential dwellings should be eliminated. The Associ- 
ation supports the City Engineer and suggests that development of 
North and South Kent Ave. is essential to relieve the added burden 
which would be placed upon S.E. Marine Dr. by the establishment of 
an industrial complex to the south of it. The Association believes 
the collector route should travel the entire length below S.E. Marine 
Dr. including both the East and West precincts without interruption 
at any point. 

The Chairman noted that other briefs and letters had been 
received as follows: 

Brief and petition signed by 95% of the affected homeowners, 
indicating that they live in a community already established, pre- 
pared to co-exist with industry, some of whom have already indicated 
willingness to accept the residents as part of the community. The 
two factors have co-existed for a number of years. The residents' 
brief outlined the support of the residential option A-1 and the 
development of Kent Ave. as a non-continuous roadway. 

Letter from Mr. Eric Paget proposing that the City of Vancouver 
consider dedication of the present greenbelt along the south side 
of Marine Dr. as park land. He supports the residents of the area 
who wish to continue living there and believes industrial and resi- 
dential areas can co-exist harmoniously . 


cont'd. 
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Letter from Northern Building Supply Ltd. , supported by 16 other 
companies, indicating that Kent Ave. should be retained as a non- 
continuous thoroughfare but it should be widened on both sides to 
relieve the present traffic congestion. They also believe that the 
existing residential and industrial interests would be be served 
by allowing the present residential areas to remain. 

A detailed brief from the Urban Development Institute, Pacific 
Region, noting that they had been requested to review the proposed 
land use changes in the S.E. Marine Dr. area from the point of the 
development industry. Their analysis would show that industrial 
may be the most feasible land use in the study area. Industrial 
development along S.E. Marine Dr. has used up virtually all available 
properties with only small infill properties remaining. The pockets 
of residential land are poorly located from normal residential 
amenities and facilities. The S.E. Marine Dr. area is well located 
for industry. The lack of available serviced industrial land has 
prevented the further expansion of industrial development. 

Submission from B.C. Hydro Railway reiterating their support 
for the industrial development option. 

Letter from Coast Ferries Limited registering concern for the 
future of North and South Kent Ave. North Kent provides reasonable 
access, however, if parking wer« eliminated and restricted to on 
site, the east/west traffic flow would improve. They are not affected 
by the land use formula although any change that would raise the 
tax base of their site would be opposed. They request Committee 
to consider all the facts before displacing industry for parks. 

(Briefs, petitions and letters are on file in the City Clerk's 
Office. ) 

Members of the Committee discussed the report of the City 
Manager dated April 6, 1979, and 

RECOMMENDED 

A. THAT the land use option for the area bounded by 
Argyle, South East Marine Drive, a point 570 feet 
east of Elliott Street and Kent Avenue North (west 
precinct) be: 

Phase out all existing housing and develop industry 
below South East Marine Drive. 

B. THAT the following right-of-way option for North/ 
South Kent Avenue be adopted: 

Develop North/South Kent Avenue as a continuous 
roadway . 

C. THAT the City Engineer be instructed to report back 
on design matters affected by the option chosen 
including the investigation of diverting North/South 
Kent north of the railroad right-of-way between 
Gladstone and Elliott Streets to preserve the Gladstone 
Riverfront Park. 

D. THAT Council approve in principle industrial land use 
in the east precinct as outlined in this report. 
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E. THAT Council release the 12 acre reserve for cemetery 
purposes S.E. of Duff and Marine Drive. 

F. THAT the Director of Planning be instructed to prepare a 
comprehensive Zoning and Development plan for the S.E. 
Marine lands in consultation with the City Engineer and 
Director of Finance. 

G. THAT the City Engineer and Director of Finance report 
back on capital funds for servicing program in the 
Study Area . 

H. THAT the Director of Finance be instructed to report 
back on a policy for lease or sale of subject lands. 

I . THAT the Economic Development Manager be instructed to 
report back on a marketing strategy and program for 
disposition of City lands according to the approved 
concept plan. 


(Alderman Harcourt wished to be recorded as opposed to 
Recommendations A, B and E.) 


* * * * 


The meeting adjourned at approximately 3:10 p.m. 


* * * * 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


JUNE 14/JUNE 21, 1979 


A meeting of the Standing Coinmittee of Council on Planning and 
Development was held in the No. 2 Committee Room, Third Floor, 
City Hall, on Thursday, June 14, 1979 at approximately 1:30 p.m. 
The discussion continued at the Committee meeting in the No. 1 
Committee Room, on Thursday, June 21, 1979 at approximately 1:30 p.m. 

PRESENT : Alderman Harcourt, Chairman 

Alderman Puil 
Alderman Kennedy 

ABSENT : Alderman Boyce 

Alderman Ford 

CLERK TO THE 

COMMITTEE : M. L. Cross 


RECOMT'IENDATION 


1. Rezoning Application - South West Corner of 
75th Avenue and Angus Drive 

The Committee considered a report of the City Manager dated 
June 12, 1979 (copy circulated) forwarding a report of the Director 
of Planning and Director of Finance dated June 12, 1979 (on file in 
the City Clerk's Office). 

The officials' report notes: 

"On February 20, 1979 Council considered the City Manager's report 
to Council of February 14, 1979 in respect of an application by 
Mr. Brian Rice of C.F. Roberts and Partners, on behalf of Horner 
Developments Ltd., to rezone Lot 3, Block 16, Subdivision of 
D.L.'s 308, 5214 and Part of 317, Plan 5726 (8699 Angus Drive) 
from M-1 Industrial District to CD-I Comprehensive Development 
District for the purpose of constructing a 104-unit townhouse 
and apartment development. 

The City Manager's report to Council of February 14, 1979 describes 
the site, some general background, and the specifics of the 
proposed development, as well as agency and citizen responses 
to the rezoning application. The City Manager's summary report 
of February 15, 1979 further recommends that the rezoning appli- 
cation be refused. 

Following representations from Horner Developments Ltd. and spokes- 
man for the Marpole Citizens' Planning Committee, as well as some 
debate on the lengthy history of the site, the specifics of the 
present application, and the recommendations put forward. Council 
resolved: 

'THAT the Director of Planning, in consultation with the Economic 
Development Officer, the City Engineer and the Marpole Citizens' 
Planning Committee and property owners, report back within three 
(3) months on appropriate uses for the site, adjacent City-owned 
lands and other privately-ownied lands in the vicinity, such pos- 
sible uses to include high-quality industrial development, office, 
public park, waterfront walkway and other uses. 

FURTHER, THAT at that time Council set a date for a Public Hearing 
on this matter.' 


Del. 1 
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Although Council has taken no action to date respecting this 
part of the recommendation, it did, in fact, appear that Council's 
resolution of February 20, 1979 to set a date for a Public 
Hearing on the submission and consideration of this report 
could relate to the application then before it or to any alter- 
native proposals contained in the current Manager's report or 
to others . " 

The report states: 

A Public Information Meeting, preceded by widespread notification, was held 
in Marpole on May 9, 1979 and attended by approximately 120 interested resi- 
dents expressing a broad range of preferences for the Angus lands. Alderman 
Puil and Little also attended. 

Briefly, the situation may now be stated as follows: 

(1) Horner Developments Ltd. wishes to develop its Lot 3 for a 
comprehensive, low-medium density housing development under 
a rezoning of the site to CD-I; 

(2) The Marpole Citizens' Planning Committee and its Angus Land 
Sub-Committee wish to see the City commit all of the City- 
owned lands in the area to public park and recreation use, 
together with the securing of a public waterfront walkway 
along the river frontage of Lot 3, with the possible acquisi- 
tion of part or all of Lot 3 for a public park and recreation 
use; and 

(3) City staff are split in their opinions with the Director of 
Finance and the Economic Development Officer preferring in- 
dustrial development and the provision of a 1.5 hectare 

(4 acre) upland park, and the Director of Planning preferring 
a combination of industrial, residential and park uses on 
the City-owned land with a 3.25 hectare (8 acre) waterfront 
park on Lot 3 (Steel Bros. site). " 

The report reviews the present City and regional zoning, owner- 
ships, and development in the area, and comments on land values. A 
total of nine separate schemes are considered in the report, ranging 
from twenty acres of park (excluding any other use) to four acres of 
park with sixteen acres of industrial development. 

One of the alternatives considered incorporates the residential 
use requested in the rezoning application; your officials suggest 
that this application be refused. 

In the City Manager's view, and following staff and public recom- 
mendations, three alternatives should be examined seriously, as tabu- 
lated below: 


SCHEME 

NUMBER 

COST 

COMMENT 

all park/park- 
residential 

1 / lA 

approx. 
$6,000,000 

recommended by citizens and 
preferred by Director of Planning 

mixed : 

10 acre park 
8 acre industry 
2 acre housing 

4A 

approx . 
$3,100,000 

recommended by Director of 
Planning 

mixed - industrial 

emphasis 
4 acre park 
16 acre industrial 

3 

approx . 
$1,000,000 

recommended by Director of 
Finemce 


cont'd 


Report to Council 

Standing Committee of Council 

on Planning and Development 

June 14/June 21, 1979 Page 3 


Clause No. 1 cont'd: 


The City Manager RECOMMENDS approval of the following recommendations of 
the Director of Planning: 

A) That the rezoning application by Horner Developments Ltd. considered 
by Council on February 20th, 1979 be refused; 

B) That no date be set for a public hearing on the Angus lands at this 
time; 


and submits the choice of a development scheme for CONSIDERATION as follows: 

C) That Council instruct the Director of Planning to coordinate dis- 
cussions and negotiations to define the overall principle of achieving 
Alternative No. 4A and report back on specific details; property negotia- 
tions to be carried out by the Supervisor of Properties. 

OR 

1) Adopt Alternative 3 (Director of Finance position) ; 

2) Refer the question of park for the area to the Parks Board for con- 
sideration and possible inclusion in its park development program; 

3) Instruct the Director of Planning to prepare an appropriate zoning 
by-law to achieve a high quality industrial park on the bottom lands; 

4) Instruct the Director of Finance and the Manager of Economic Development 
to report back on approaches to achieve joint development of the City 
owned property cuid the Horner site. 


Dr. I. Taylor, Chairman, Marpole Citizens Planning Committee, 
submitted a brief, indicating that the disposition of the lands 
at the Foot of Angus Drive has been and will continue to be one 
of the Committee's highest priority items. The Committee has 
recognized an urgent, major need in the community and in the City 
as a whole. The major need is for an easily accessible, major water- 
front park at the foot of Angus Drive. The benefits to the citizens 
of Marpole, Vancouver and the Lower Mainland far outweigh the dollar 
costs. The brief notes that Marpole is a heavily industrialized 
area and the Committee supports the presence of a strong industrial 
community in Marpole but it is important that the last piece of 
Marpole 's vacant waterfront remain as park to provide not. only- access 
to the river but the essential barrier between heavy industry and the 
beautiful housing nearby. They therefore support Alternative 1/lA. 

Mr. Elgin Ruddell, President of the Marpole-Oakridge Area Council, 
submitted a brief indicating agreement with the Economic Development 
Officer that a strong industrial base should be maintained. However, 
the Area Council does not agree that the entire Fraser River should 
be expected to absorb a disproportionate share. The river should 
be reserved for water-related activities. Alternative 1 is the 
preference of the Citizens Planning Committee and corresponds to 
the recommendations of the Fraser River Recreation Study. The Mar- 
pole Oakridge Area Council recommends that the City dedicate the 
City-owned land for a major riverfront park. 

Ms. Kay Earle, member of the Marpole Citizens Planning Committee, 
submitted a brief indicating she would prefer housing on Lot 3 as 
it would be a dangerous location for a park. The housing would pro- 
vide a safety factor for the waterfront walk. 

(Copies of briefs on file in the City Clerk's Office.) 


cont'd. 
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Board of Administration, January 22, 1971 (FINANCE - 7) 

Item No. 3 cont'd 

The Unit, since moving, has assumed additional responsibilities 
under the National Crime Intelligence Centre in Ottawa. 
This body arose out of a joint Federal-Provincial Conference 
on Organized Crime in 1966 and attended by all Attorneys- 
General whereby Provincial and Federal responsibilities 
on this and related subjects are established and designated 
forces accept responsibility for the constant surveillance 
of specified persons. The Chief Constable is a member of the 
National Executive Committee which controls the operations. 

Prior to the move, typing and related services were supplied 
from the Department's Secretarial Pool. No data is available 
on the volume of work so done. In any event, various 
considerations would make it inconclusive. Since the Unit 
has moved and pending this report, it has used the two Police- 
women for such work. This is unsatisfactory for a number of 
reasons . 

An analysis of the clerical workload of the Unit has been 
made based on data collected during a 2 week activity study. 
Limiting the study to the hours of 8:30 - k'30 p.m. only, 
it has been determined that: 

1. Each Policewomen spent an average of hours per day, 
and 

2. Each male member on day shift spent an hour a day 

on clerical work which could be performed by a competent 
civilian without training in police skills. 

In total there is sufficient clerical work in the Unit for 
two civilian employees. However, consideration of job 
designs and the subject matter of the work mean that the 
introduction of two clerical positions would not yield 
proportional benefits for some time. 

It is recommended that one Clerk-Steno position be introduced 
immediately to perform work as detailed below. During 1971 
further studies will be made of job design and work flows and 
one more clerical position may be recommended later in the 
year. 

THE DIRECTOR OF PERSONNEL SERVICES REPORTS AS FOLLOWS 

'The incumbent will be responsible for composing a wide 
variety of letters and reports based on factual information 
at her disposal and for routing this information to various 
internal and external sources on a 'need to know' basis. 
These functions will be largely performed independently and 
the routing phase will particularly require utmost discretion. 
In addition, the incumbent will prepare monthly summaries of 
activities (e.g. crime trend reports) and make a variety of 
transcriptions from tapes dealing with police matters. This 
latter phase, as with the other functions, will require 
extreme accuracy due to the nature of the work performed in 
the Unit. Finally, the incumbent of this position will 
occasionally supervise subordinates provided from a secretarial 
pool as the workload requires. In consideration of these 
factors, I now wish to recommend that this position be 
established at the Clerk-Stenographer III level (Pay Grade 
13) effective when filled. 

The estimated recurring annual cost of this proposal determined 
at the midstep in the pay range at 1971 rate and including 
fringe benefits at 10^ will be $6,758.' 


continued . . . / 8 
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Report to Council 

Standing Committee on Council 

on Planning and Development 

June 14/June 21, 1979 Page 4 


Clause No. 1 cont'd ; 

Mr. George Horner stated that he has been involved with attempting 
to develop this land since 1969. He outlined the series of events 
regarding rezoning applications for the site. He noted that the 
architects have applied for a rezoning application which has taken 
some months to process. He requests that the application be referred 
to Public Hearing, in order that Council as a whole can receive the 
presentation of the officials, the adjacent residents and his firm. 
Of the alternatives presented in the officials' report, Mr. Horner's 
preference is for Alternative 5, Residential/Industry and Park areas, 
with the exception of park land on the RA zoned lands to the west. 

The Deputy City Manager advised that the most logical route 
would be to consider the recommendations of the Director of Planning 
with respect to the rezoning application and defer consideration of 
the remaining items until the next meeting of the Committee when 
Park Board input would be available. 

The Committee, 

RECOMMENDED 

A. THAT the rezoning application by Horner Developments to 
rezone land at the southwest corner of 75th Avenue and 
Angus Drive (Lot 3) be forwarded to Public Hearing. 

B. THAT further discussion be deferred to the next meeting 
of the Standing Committee on Planning and Development at 
which time Park Board input will have been obtained. 

* * * * 

Continuation of the discussion with respect to the lands at 
the Foot of Angus Drive continued at the meeting of the Standing 
Committee on Planning and Development on June 21, 1979. At that 
time the Committee considered an additional report of the City 
Manager dated June 19, 1979 (copy circulated). 

The report notes that on June 18, 1979 the Park Board considered 
a staff report which noted that the Angus lands provided an important 
opportunity to develop a major waterfront park and the Park Board 
resolved: 

'That the Park Board request City Council to consider a 
modified Scheme 3A, as a proposed park land configuration 
for properties at the foot of Angus Drive, 

and further. 

That a modified Scheme 4A, be considered as an appropriate 
alternative in the event that the land assembly for the modi- 
fied Scheme 3A is not feasible to implement. ' 

Drawings of their proposals are attached as Appendix I to the 
Manager's report. 

Based upon input from the Park Board and subsequent staff 
discussions, consensus has been reached on a revised concept which 
proposes industrial development on the City-owned bottom lands and 
the Horner property, park uses on the City-owned lands adjacent to 
Marine Drive, a waterfront walkway, and in addition, the acquisition 
of the RA-1 lands to the west and north for park purposes at an 
estimated cost of $1.1 million. The plan proposes the closure of 
75th Avenue west of Angus to vehicular access but the ramifications 
of this closure would have to be further considered by City officials. 
The option would appear to attain the majority of civic objectives. 


cont'd. . . . 
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Report to Council 

Standing Committee of Council 

on Planning and Development 

June 14/June 21, 1979 Page 5 

Clause No. 1 cont'd ; 

The option would appear to attain the majority of civic objec- 
tives by providing the opportunity to acquire a substantial riverfront 
park area on lands that could be acquired at a reasonable cost and 
also providing a significant area for industrial development. If 
Council approves the concept, it should be developed in detail for 
a subsequent rezoning and development. 

Mr. K. Dobell, Deputy City Manager, suggested that Committee 
accept the proposal which has staff consensus and not go to Public 
Hearing with the application of Mr. Horner. Mr. R. Scobie, Zoning 
Division, advised that the concept would be further refined and 
could be presented to Public Hearing in September. 

The City Manager recommended: 

A. That Council endorse the concept plan described above, 
and instruct the City Manager to co-ordinate an inter- 
departmental work group to develop a more detailed concept. 

B. That staff be instructed to commence negotiations towards 
acquisition in accordance with the concept plan. Funds 
to be provided from future Supplementary Capital Budgets 
but with funds for initial purchases to be provided from 
the Land Purchase Fund for Future Civic Purposes, if 
necessary, and with. Council recommending to the 1980 
Council that these funds be repaid from 1980 Supplementary 
Capital Budget. 

C. That Council instruct the Director of Planning to 
prepare an appropriate CD-I Comprehensive Develop- 
ment District and development plans to achieve high- 
quality industrial and park development on the lands 
so designated on the concept plan. 

D. That Council instruct the Director of Finance and 
Manager of Economic Development to report back on 
approaches to achieve joint development of the City 
owned property and the Horner site. 

E. Should the above recommendations be approved, that 
Committee reconsider its recommendation regarding 
referral of the Horner rezoning application to the 
Public Hearing and refuse the application. 

F. In the event that the Committee does not approve A-E 
emd wishes to proceed with the Public Hearing on the 
Horner rezoning application, that the concept plan 
included in this report also be available for pviblic 
information at that hearing. 

The Chairman noted a number of persons in the audience that 
were present for the consideration of this item. He advised that 
the matter would be going to the evening Council meeting on June 26, 
1979 and if any of them wished, they could attend this meeting and 
provide their comments. 

The Committee discussed the concept proposed by the staff with 
input from the Park Board staff. Members of the Committee reitera- 
\ ted their motion of June 14, 1979 that the rezoning application 

of Horner Developments Limited be referred to Public Hearing. The 
Committee also felt that the new concept should be presented to 
the public at the same time as the Horner Developments Ltd. appli- 
cation. 


cont 'd. 
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Clause No. 1 cont'd ; 

After discussion, the Committee 
RECOMMENDED 

A. THAT the rezoning application by Horner Developments 
to rezone land at the southwest corner of 75th Avenue 
and Angus Drive (Lot 3) be forwarded to Public Hearing. 

B. THAT the concept plan described in the report of the 
City Manager dated June 19, 1979, be submitted for 
information at the Public Hearing arranged to deal with 
the rezoning application submitted by Horner Developments 
Ltd. 


* * * * 



MANAGER'S REPORT 


DEL. 6. /? 


DATE June 15, 1979 


TO: 


Vancouver City Council 


SUBJECT: Relaxation of Rear Yard Requirements by 
Board of Variance: 554 East 15th Avenue 


CLASSIFICATION: INFORMATION 

The Director of Planning reports as follows: 

"This report refers to the attached correspondence (Appendix A) from Mr. 
P.M. Partridge regarding the relaxation allowed by the Board of Variance 
of the rear yard requirements for the office building on the .lot at 
554 East 15th Avenue. 

Appendix B shows the block containing Mr. Partridge's property "P" , which is 
zoned RT-2, and Mr. Nelsen's property, "N", which is zoned C-2. 

Prior to 1976, there was a 20 ft. lane allowance between properties P and N. 
The 20 ft. allowance had originally been dedicated for lane purposes but 
never developed as such because it was land-locked within the block. 

The City Engineer subsequently indicated that the City did not wish to put 
a lane through the block as the western portion had previously been closed 
for resubdivision of the west half of the block and concluded that the lane 
allowance abutting the lots owned by Messrs. Partridge and Nelsen was surplus 
and could be sold. 

Application was made by both parties to purchase this 20 ft. lane allowance. 
After hearing delegations from each property owner. City Council on 
Jeinuary 13, 1976 adopted the following resolution: 

'THAT the portion of the lane outlined on Plan No. LF7494 be 
closed, stopped up and conveyed to Mr. P. M. Partridge, the 
owner of the abutting Lot 7, at a price of $5,000.00.' 

Subsequently, Mr. Nelsen applied for a development permit to construct a 
2-storey office building on Lot N, extending right up to the rear property 
line, and thus up to Mr. Partridge's new property line. Normally, such a 
development in a commercial zone has to have a 10 ft. set-back from the rear 
property line to allow for a possible future lane . 

The Zoning and Development By-law, however, provides that the required 10 ft. 
rear yard shall be decreased by the lane width between the rear property line 
of the lot and the ultimate centre line of the lane. In this case, there is 
no need for any rear set-back, since the City Engineer has determined that 
no lane is to be provided in this block. 

The matter was taken to the Board of Variance, and on June 30, 1976, the 
Board of Variance relaxed the 10 ft. rear yard requirement of the Zoning 
and Development By-law to NIL. When hearing the appeal, the Board was aware 
that Mr. Partridge had obtained title to the 20 ft. lane allowance which 
had previously separated the two lots. The Board of Variance in considering 
the appeal did not notify Mr. Partridge or any other adjacent property owners." 

The City Manager notes that 

The Board of Variance decides which property owners should be notified 
of any hearings. In June 1976, they did not feel it necessary to so 
notify Mr. Partridge. While that decision may have been unwise, there is 
nothing Council can do about it now, three years later, when the develop- 
ment permits have been issued and construction is under way. 

Even if Mr. Partridge had been present, it is not likely that the Board 
of Variance would have reached a different conclusion. Developments in a 
C-2 zone are not required to have side-yard or rear-yard set-backs as 
buffer to adjacent properties. The only set-backs required are those for 
possible future lane purposes (or sometimes for street widening purposes) , 
and in this case, the Board of Variance acted on the information that no 
such requirements exist for this property. 

The City Manager submits the foregoing report for the INFORMATION of Council. 
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Communication #1 (i) 


Manager ' s Report 


DATE: June 22, 1979 


TO: 


Vancouver City Council 


SUBJECT : 


City-owned lots in Blocks 129 and 130, 
D.L. 540 - South Side of Hadden Avenue, 
West of Trimble Street and North Side of 
Belmont 


CLASSIFICATION: CONSIDERATION 


The City Manager comments as follows: 

Communication No. 1 refers to lot 17 of Block 130. As the 
attached map shows, this is one of four vacant lots of block 
130 which had been advertised for lease. (Also available for 
lease, but not yet advertised, are 4 vacant lots on block 129 
and three lots with older residences on block 130, for a 
total of 11 lots.) 

On June 12, 1979, Council resolved to put a freeze on the 
leasing of any of these eleven lots until Council reconsiders 
its policies in September. 

Mr. Davies in his letter is requesting that Council exempt from 
that freeze his negotiations for lot 17. His argiament is that 
he has undertaken considerable work in response to the City's 
offer, and that he can not .wait until September for a decision. 

If Council were to grant that exemption, this would not direct 
the Supervisor of Properties to accept Mr. Davies' offer. It 
would merely allow the Supervisor of Properties to open the 
tender, consider the offer, and to conduct further negotiations 
with Mr. Davies. If these result in an offer acceptable to the 
Supervisor of Properties, he would recommend it to Council. 

The City Manager submits for Council's CONSIDERATION whether 
or not Mr. Davies' offer on lot 17 should be exempted from 
the freeze on further leasing of lots on blocks 129 and 130. 
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Manager's Report, June 22, 1979 


(BUILDING: A-4 - 1) 


BUILDING AND PLANNING MATTERS 


RECOMMENDATION 


1. 


Mt. Pleasant N.I. P. Improvements to 
Charles Dickens School Playground 


The Director of Planning reports as follows: 

" On September 28, 1976, City Council approved the Mt. Pleasant Concept Plan, 
which proposed improvements to school grounds in the Mt. Pleasant N.I. P. 
Area. The Concept Plan suggested that improvements to the two existing 
school grounds rated a high priority in the various Mt. Pleasant surveys 
and a lump sum of $50,000.00 was allocated toward these goals. 

Charles Dickens School is the second of the two school projects in the Mt. 
Pleasant Area to have reached the funding stage. The design and cost estimates 
for 1t have been prepared by the School Board. The project includes raising the 
height of backstops and fence at the N.E. and S.W. comers of the playing fields, 
development of an outdoor classroom area, two fixed basket ball standards, and 
resurfacing and rel1n1ng a multi-purpose play area. The teachers at Charles 
Dickens School, the Parents Consultative Committee, the N.I. P. Committee and the 
Planning staff have all been Involved in designing this project. 

The estimate prepared by the Vancouver School Board totals $29,110.00, of which 
the School Board would pay $5,910.00 for overheads. This would leave a cost 
to N.I. P. of $23,200.00. (see Appendix A) The Mt. Pleasant N.I. P. Planning 
Committee supports this proposed N.I. P. expenditure. 

The Director of Planning recommends that City Council approve the appropriation 
of up to $23,200.00 from the Mt. Pleasant N.I. P. Social and Recreational account 
896/9215 ($19,040); the Reserve Future Proposals Account 896/9219 ($3,184); and 
surplus from the Robson Park Project Account 853/4902 ($976), 
for construction of improvements to Charles Dickiens School grounds. Costs are 
to be shared as follows: 


The City Manager RECOMMENDS that the recommendation of the Director of Planning 
be approved. 


2 . Riley Park N.I. P. - Wolfe School Funding Revision 


The Director of Planning reports as follows: 

"On May 19, 1978, City Council approved the expenditure of up to $29,854.00 
from the Riley Park N.I. P. budget to be used to construct a Multl-Purpose 
Hard Surface Play Facility at Wolfe School. 

Construction has not been undertaken to date because It was found that the cost 
of the project has been underestimated. To complete the project, an additional 
N.I. P. appropriation of $14,364.00 (Including a 10% contingency) Is required for 
a total project cost of $44,218.00. 

This Is the first and only such facility In the City and construction needs were 
not totally predictable at the outset. The extra cost comes about largely 
because of the unforeseen work needed to achieve the very smooth hard contoured 
concrete surface so that the facility will properly accommodate cosom hockey 
as well as tennis and basketball. After the funding problem was Identified, the 
Planning Department Investlg^ited with the Vancouver School Board and the City's 
Civic Building Department as to alternative ways of Implementing the project within 
the original budget. This has proved unsuccessful, so that the additional 
appropriation Is necessary If the project Is to proceed. 


Federal 
Province 

City of Vancouver 


(50%) 
(25%) 
(25%) 
TOTAL 


$11,600 
5,800 
5.800 

$23 200 
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Manager's Report, June 22, 1979 


(BUILDING: A-4 - 2) 


Clause 2 continued 

On June 12, 1978, the Riley Park Citizens' Neighbourhood Improvement Program 
Planning Committee discussed the project in detail based upon the need for ad- 
ditional funds. They advise that the project remains a high neighbourhood 
priority because of the recreation outlet the Multl-Purpose Hard Surface Play 
Facility will provide for local children. They therefore support the additional 
N.I. P. expenditure for the project. 

The Director of Planning recommends that City Council approve the appropriation 
of up to $14,364.00 from the Riley Park N.I. P. Contingency Budget Account 
#898/9416 to be used to augment the budget for construction of a Multi-Purpose 
Hard Surface Play Facility at Wolfe School. Costs to be shared as follows: 


The City Manager RECOMMENDS that the recommendation of the Director 
of Planning be approved. 


3. Grandview-Woodland N.I. P. - Bus Shelters 

The Director of Planning and City Engineer report as follows: 

"On July 12, 1977 City Council approved the Grandview-Woodland N.I. P. Concept 
Plan which included an allocation of $35,000 for the installation of bus 
shelters in locations where, under the system of normal City priorities, they 
would not be provided. 

The purpose of this report is to recommend the appropriation of a portion of 
these funds to finance the reconditioning and relocation of two City bus 
shelters to sites in this N.I. P. area from sites receiving commercial bus 
shel ters . 

Based upon the Concept Plan allocation, a group of sites given a high priority 
by the community was designated for the installation of either commercial bus 
shelters or relocated City bus shelters. Most of these locations have now 
received commercial bus shelters through negotiations between the Engineering 
Department and the Seaboard Advertising Co. It is the recommendation of the 
N.I. P. Committee that those priority sites remaining which require weather 
protection receive relocated City bus shelters in order to complete the program 
outlined in the Concept Plan. 

It is proposed that two City bus shelters to be moved from locations receiving 
commercial bus shelters, be rehabilitated and relocated in the existing bus 
stop locations at Nanaimo and Georgia (north bound) and Nanalmo and Turner 
(south bound) . 

The maximum cost of this proposed relocation project is estimated to total 
$2,200 including refurbishing. This project requires the alternative N.I. P. 
cost sharing formula for utilities whereby the City's share is 62.5%. 

The Director of Planning and the City Engineer therefore recomnend: 

THAT City Council approve an expenditure not to exceed $2,200 to be 
appropriated from the Grandview-Woodland N.I. P. Services/Utilities Budget 
Account #898/9407 for the rehabilitation and relocation of two City bus 
shelters to sites in the Grandview-Woodland N.I. P. area with costs to be 
shared as follows: 


C.M.H.C. 

Province of B.C. 
City of Vancouver 


(50% of Total) 
(25% of Total) 
(25% of Total) 


$7,182.00 
$3,591.00 
$3,591.00' 


II 


CMHC - $ 550.00 

Province of B. C. - $ 275.00 
City of Vancouver - $1,375.00. 


II 


The City Manager RECOMMENDS that the above recommendation of the Director of 
Planning and City Engineer be approved. 
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Manager's Report, June 22, 19 79 


(BUILDING: A-4 - 3) 


4. Strata Title Conversion Application - 
838 to 848 West 7th Avenue 


The Director of Planning reports as follows: 

"An application has been received from Mr. K.H. Priebe, representing the 
owner of 838 to 848 West 7th Avenue (Lot C, Block 317, D.L.526, Plan 
17357), to convert the existing six unit townhouse development to strata 
title ownership. 


Site Description 

The site is presently zoned FM-1 - Fairview Slopes. The construction of a 
townhouse development containing six dwelling units was approved under 
Development Permit No. 76066, which was issued on June 6, 1977. The zoning 
at the time of the issuance of this permit was CRM-3 Commercial/Multiple 
Dwelling District Schedule (Medium Density). A townhouse development was an 
outright use under that zoning. Townhouses are a conditional approval use 
under the present FM-1 Zoning. 

The site has a frontage along West 7th Avenue of 15.237 m (49.99 ft.) and a 
depth of 33.558 m (110.10 ft.) for a total site area of 511.323 m2 (5,504 Sq.ft.) 
See Appendix A for the site plan. 


Applicant's Submission 

The applicant has submitted the following information: 

1. Letter of application; 

2. Strata Plans; 

3. Written statements from each tenant supporting the proposed conversion; and 

4. Building inspection report from Roger Hughes, Architect (see Appendix B) . 


Director of Social Planning 

With regard to the occupancy of the building, the Director of Social Planning 
reports as follows: 

"The Social Planning Department has no objections to the Strata Title 
Conversion application for 838 to 848 West 7th Avenue." 

All of the tenants indicated support for the proposed conversion. 


Director of Permits and Licenses 

With regard to the condition of the Building, the Director of Permits and 
Licenses reports as follows: 

"This building was inspected on Wednesday June 13, 1979 by the 
Building, Plumbing and Electrical Inspectors and the Fire Warden. 
All Inspectors report that the building substantially complies 
with all relevant City of Vancouver By-laws. Occupancy Permit 
No. 1138 has now been issued." 

RECOMMENDATION : The Director of Planning, with the concurrence of 
the Director of Permits and Licenses and the 
Director of Social Planning, recommends that: 

This application be approved, thereby permitting 
the conversion of the development at 838 to 848 
West 7th Avenue (Lot C, Block 317, D.L. 526, Plan 
17357) to Strata Title Ownership, consisting of 
six (6) Strata lots. 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Director of Planning be approved. 
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(BUILDING: A-4 - 4) 


5. Downtown-Eastside N.I. P. Appropriation: 
Street Tree Planting 

The Director of Planning and City Engineer report as follows: 
" PURPOSE 

The purpose of this report is to recommend the appropriation of 
N.I. P. funds to a maximum of $15,000, to plant curbside street 
trees on priority streets in the Downtown-Eastside. 

BACKGROUND 

On March 16, 19 76, Council approved the appropriation of 
$20,000 N.I. P. funds for the purpose of planting street trees 
on the 300, 400 and 500 blocks of Powell and Cordova Streets. 
This appropriation was made in advance of the adoption of a 
Concept Plan in the belief that street tree planting would 
provide an immediate and visible improvement to the whole area, 
and would demonstrate the potential of the Neighbourhood 
Improvement Program to the neighbourhood. 

The Oppenheimer Area Planning Committee have recognized the 
positive effect of these existing curbside trees on street 
amenity in the neighbourhood and have identified priority streets 
for additional street tree planting. 

DESCRIPTION OF PROJECT 

The priority streets for curbside tree planting include the 600 
block of Cordova Street, unique in the neighbourhood for its 
small scale residential character, the 100, 200 and 300 blocks 
of Main Street which form a gateway into the Downtown-Eastside 
and Gastown areas, and the north side of the 200 block Powell 
Street, an extension of the Powell Street retail core. (See 
map attached as Appendix I.) The trees planted in these blocks 
should be the same type as in the preceding block along the 
street, to provide visual continuity. For example, on Powell 
Street, the existing trees are Limes and on Main Street south 
of Hastings, the trees are Red Oak. The total cost of street 
tree planting including maintenance for one year and necessary 
sidewalk cuts, is $14,800. Cost breakdown by street is shown 
in Appendix II, attached. 

The Parks Board estimates that the ongoing annual maintenance 
cost of the 46 street trees will be $1,000.00, an amount to be 
included in the 19 80 Parks Board budget request. 


The Oppenheimer Area Planning Committee has recommended that 
N.I. P. funds be appropriated for street tree planting. 

RECOMMENDATION 

The Director of Planning and City Engineer recommend: 


THAT City Council approve the appropriation of up to 
$15,000 from the Downtown-Eastside N.I. P. Budget Account 
896/9204 (Public Open Space Category) for the planting of 
curbside street trees, in the 600 block Cordova Street, the 
100, 200 and 300 blocks Main Street and the north side of the 
200 block Powell Street, costs to be shared as follows: 


The City Manager RECOMMENDS that the foregoing recommendation of the 
Director of Planning and City Engineer be approved. 


Federal (50%) $7,500.0a 
Provincial (25%) $3,750.00 
City (25%) $3,750.00. 


II 



MANAGER'S REPORT, June 22, 19 79 


(FIRE: A-6 - 1) 


FIRE AND TRAFFIC MATTERS 


CONSIDERATION 

1 . Use of Sound Truck - Glad Tidings Temple Parade 

The City Engineer reports as follows: 

"The Glad Tidings Temple of 3456 Fraser Street has permission from the Chief 
Constable to hold its annual parade on Saturday, August 4, 1979 in the area 
east and west of Fraser Street between 17th and 23rd Avenues. 

The Temple is also asking Council for permission to use a sound truck in this 
small annual local area parade. Council has approved use of a soimd truck in 
previous years and no complaints have been received concerning such use. There 
is no objection from an Engineering or Police standpoint for the use of a sound 
truck as requested. 

Approval of sound truck use is a matter of Council policy under Section 81(4) of 
the Street and Traffic By-law, and accordingly, this request is referred to 
Council for CONSIDERATION. " 

The City Manager submits the above report of the City Engineer for Council's 
CONSIDERATION. 


£0g COUHCIL ACTION SEE ?AG£(S) — 
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Board of Administration, January 22, 1971 (FINANCE - 8) 

Item No. 3 cont'd 
SUMMARY 

Incumbent Proposed Classification Effective Date 

New Position Clerk-Stenographer III When filled 

P.G. 13 ($1^63-552) 1st half 1971 
($li.72-563) 2nd half 1971 

The estimated salary costs of the proposal for 1971 ai'e 
$5,628 ($6,758 for full year). 

One time expenditures required to provide furniture (subject 
to availability of surplus furniture) and typewriter for the 
incumbent are: 

Desk $210 
Steno Chair 53 
IBM Selectric Typewriter 600 

$863 

The Comptroller of Accounts advises that if approved, funds 
amounting to $5,628 for salaries and $863 for furniture and 
typewriter will be provided in the 1971 Police Department 
estimates . 

The report has been discussed with the Chief Constable and 
the Business Manager, Municipal & Regional Employees Union, 
both of whom concur herein. 

RECOMMENDED that: 

1) an additional Clerk-Steno III position in the Police 
Department be established for the purposes set out in 
this report, 

2) necessary funds amounting to $5? 628 for salaries and $863 
for office equipment be provided in advance of 1971 
Budget approval, 

3) the classification report of the Director of Personnel 
Services be adopted." 

Your Board submits the report of the Director of Finance 
and the Co-ordinator of Data Processing and Systems for Council 
CONSIDERATION. 

[j.. Grant: Playhouse Theatre Company 
For 1970/1971 Season 

City Council on September 8, 1970, passed the following 
Motion in connection with a report of the Board of Administration 
dated September 1970, concerning a grant to the Playhouse 
Theatre Company of $29,000: 

"THAT a grant of $15,000 in theatre rental time for the 
year 1970 be approved to the Playhouse Theatre Company and 
it be recommsnded to the 1971 Council that a grant of 
$114., 000 in theatre rental time be approved for the 1971 
portion of the 1970/71 season." 


continued . . . / 9 
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(FINANCE: A 7-1) 


FINANCE MATTERS 


INFORMATION 

1. I'ark Board Capital Accounts - Reallocations 

The Superintendent of Parks and Recreation reports as follows: 
"The subject of this report is to inform Council of the Capital transfer of 
funds approved by the Park Board on May 7, 1979. Under the authority granted 
by Council, Park Board may reallocate up to $5,000.00 per program in the 
Operating Budget and up to $25,000.00 per project in the Capital Budget. 
The attached Capital reallocations are all within the $25,000.00 limit as 
approved by Council and is forwarded to Council for information. 

Appendices A and B represent Park Development and Facility Development funds 
reallocated to: 

(1) close accounts of projects now completed. 

(2) fund other incompleted projects at the revised estimated 


The City Manager submits the above report for Council's 
INFORMATION. 


RECOMMENDATION 

2. Vishva Hindu Parishad of B.C. 
Cultural Grant Request 

The Director of Social Planning reports: 
"Background 

On October 6, 1979, the Vishva Hindu Parishad of B.C. propose to 
hold their "Diwaldi" festival of lights at the Queen Elizabeth 
Theatre. This will include the performance of a variety of cultural 
programs composed of classical and folk dances, songs and enter- 
tainment from the various states of the origins of the East Indians 
of Vancouver. As this is one of their efforts in raising money to 
support the V.H.P. Cultural, Religious and Educational facilities, 
the entire proceeds will go towards maintaining these programs. All 
the artists groups contribute their talent without any fee or charge. 
The Vishva Hindu Parishad of B.C. therefore request a grant from 
Council equal to rental of the Queen Elizabeth Theatre for their 
cultural show, proposed to be staged on Saturday, October 6,1979. 


levels of expenditure. 


II 


2 
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(FINANCE: A7-2) 


C lause No. 2 cont'd : 

The Director of Social Planning advises: 

On April 24, 1979 Council approved new civic theatre rate schedules 
- $2,100 Class I, $1,400 Class II for evening, Sunday and Holiday 
rentals of the Queen Elizabeth Theatre. Further, clause 12 of the 
approved schedule reads in part as follows: 

"12. Class II rates are reserved for Non-Profit Societies 

registered in British Columbia and based in the Greater 
Vancouver area whose sole function is the presentation 
of the Performing Arts on a continuing basis." 

As the Vishva Hindu Parishad Society's sole function is not the 
presentation of Performing Arts, their rental rate falls into 
Class I or a $2,100 rental fee. 

According to our records there was no grant provided for this organ- 
ization in 1978. I am informed by the Assistant Comptroller, Budgets, 
that the ceiling of $102,500 approved by Council for grant equal to 
rent has already been exceeded. Further, the City's cultural grant 
criteria preclude consideration of grants for Religious, Sports, 
Education or Social Service purposes. This organization's request 
is to raise funds for Cultural, Religious and Educational facilities. 

RECOMMENDATION 

The Director of Social Planning recommends that this grant request 
not be approved." 

The City Manager RECOMMENDS that the recoitunendation of the 
Director of Social Planning be approved. 
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(PROPERTIES: A9 


PROPERTY MATTERS 

RECOMMENDATION 

1. Establishing City-owned property for 
lane purposes 

The Supervisor of Properties reports as follows: 

"In 1978 a search of Land Registry Office records 
revealed that the City did not have title to two 
parcels of land described as Lots A & B of Lot 41, 
T.H.S.L. situated West of Renfrew Street between 
Franklin and Pandora Streets, which are in use for 
lane purposes. 

On May 30, 1978, Council authorized the Director of 
Legal Services to obtain Titles in the name of the 
City and an application was made to the Court for a 
Vesting Order. Title is now in the name of the City 
and the City Engineer has requested that the lots be 
formally established for lane purposes. 

It is therefore recommended that Lots A & B of Lot 41, 
T.H.S.L., Plan 1169 be established for lane purposes 
and that the Formal Resolution establishing the same 
and submitted concurrently with this report be passed 
by Council- " 

The City Manager RECOMMENDS that the foregoing recommendation 
of the Supervisor of Properties be approved. 


2. Rental Review - Portion of Glen Drive 
South of Malkin Avenue, D/L 182 


The Supervisor of Properties reports as follows: 

"On October 22, 1974, Council approved the lease of "that 
portion of Glen Drive South of Malkin Avenue, District Lot 
182", to Bowell McLean Motor Co. Ltd. effective from 
July 1, 1974 to June 30, 1984. Contained in the lease 
agreement is a yearly rental review clause effective on 
the 1st day of July in each of the years 1979 to 1983 
inclusive. 

Following negotiations, Bowell McLean Motor Co. Ltd. have 
agreed to an increase in annual rental from $3,915,00 plus 
an amount in lieu of taxes, to $6,361.55 per year plus an 
amount in lieu of taxes. 

The Supervisor of Properties recommends the acceptance 
of the new rental of $6,361.55 plus an amount in lieu of 
taxes for the period July 1, 1979 to June 30, 1980." 

The City Manager RECOMMENDS that the foregoing recommendation 
of the Supervisor of Properties, be approved. 
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MANAGER'S REPORT, JUNE 22, 1979 


(PROPERTIES: A9 - 2 


INFORMATION 


Demolitions 


The Director of Civic Buildings reports as follows : 

"I have received and opened quotations from various contractors 
for the demolitions of the structures listed below and have awarded 
the contract to the low bidder as noted :- 


1. PROPERTY 


PROJECT 


SUCCESSFUL BIDDER 


425 West 10th Avenue 
Lot 11, Block 360A, 
D.L. 526. 


Civic Purpose. 


Litchfield Bulldozing 
and Demolition Limited. 


CITY TO PAY 


CODE NUMBER 


$1,874.00 


561/4009 


2. PROPERTY 


PROJECT 


SUCCESSFUL BIDDER 


4641 Nanaimo Street 
Lot 15, Block N, 
D.L. 393. 


Nanaimo Street 
Widening. 


Simon's Excavating 
Limited. 


CITY TO PAY 


CODE NUMBER 


$959.00 


146/4008 


3. PROPERTY 


PROJECT 


SUCCESSFUL BIDDER 


Nanaimo Street 


4653 Nanaimo Street 
Lot 16, Block N, D.L. 393, Widening. 
Plan 12381. 


Brentwood Enterprises 
Limited. 


CITY TO PAY 


CODE NUMBER 


$1,250.00 


146/4008 


4. PROPERTY 


PROJECT 


SUCCESSFUL BIDDER 


2590 Cambie Street 
Lot 16, Block 360"A", 
D.L. 526. 


Civic Land 
Assembly. 


P. & B. Demolition 
Limited. 


CITY TO PAY 


CODE NUMBER 


$1,810.00 


561/4009 


The City Manager has confirmed the above contracts and submits the foregoing 
report of the Director of Civic Buildings to Council for INFORMATION. 



TO: 


Vancouver Ctty Council 


DATE June 21, 1979 


SUBJECT: Marpole Policy Plan - Progress Report 
CLASSIFICATION: INFORMATION 


The Director of Planning reports as follows: 
" BACKGROUND 

On November 1, 1977 City Council approved a Local Area Plannina Proaram 
be established in Marpole and that a target date for completion of a plan be 
set at l^s years from January 1, 1978. The area boundaries were established 
as 57th Avenue to the Fraser River, Angus Drive to Ontario Street. 



PROGRESS TO DATE 

After the establishment of a store front office at 8025 Granville Street, a 
Public Information Meeting was called to advise people in Marpole of the 
planning program and to invite them to form an advisory planning committee. 
Of the 350 people who came, 63 joined the Marpole Citizens Planning Committee 
which has met 46 times to assist Planning Department staff in the preparation 
of policies for Marpole and to advise on various issues as they arise, major 
development permits and rezoning applications. On the policy work, special 
study sub-committees met with staff to explore topics in depth before reporting 
back to the Planning Committee as a whole. 

In the last year six public information meetings were held to advise and 
hear from members of the general public on the following topics: 

- Relocation of Firehall No. 22 

- Use of the David Lloyd George School Annex 

- Future of the area south of Marine, west of Cambie 

- Preliminary policies for Marpole 

- Future of the "Triangle" area south of 70th west of Granville 

- Future of the lands at the foot of Angus Drive. 

A seventh public meeting will be held June 28th to review the draft 
policies for Marpole before submission to Council. To further ensure good 
publicity of the program in Marpole two newsletters were produced, one at 
Christmas 1978, including a questionnaire, and one this spring which gave a 
profile of all social, recreational, educational and religious services in 
Marpole as well as an update of the study of the planning issues in Marpole, 
and their analysis by the Comnittee and civic staff. 
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TARGET DATE - JUNE 30. 1979 


While the Marpole Policy Plan is not yet finalized, the work to date of 
civic staff and the Marpole Citizens Planning Conmittee has led to the 
completion of a draft set of policies covering the following subjects: 


Traffic/Transportation 
Housing 

Parks/Recreation 
Commercial Areas 
Industrial Areas 

The Area South of Marine, West of Cambie 

The "Triangle" South of 70th, West of Granville. 


These policies will be further refined after presentation to the Public 
Information Meeting June 28th. On June 29th the Marpole Planning Office 
will close on schedule, the Area Planner will return to City Hall and the 
two temporary positions will terminate. Further revisions, the inter- 
departmental concurrence process, graphics work etc. will be done at City 
Hall with the help of regular support staff. The Citizens Planning Committee 
will continue to meet during the summer to review and comment on the final 
documentation required for the recommendations in the report to Council 
on the Marpole Policy Plan. 

The Marpole Policy Plan will be presented to City Council in September. 
This report will include the identification of projects requiring capital 
improvement funds. This will be timely in the light of the October deadline 
for submissions for funds under the Community Services Contribution Program 
and for possible funding in the 1979-1980 Supplementary Capital Budget. 

In summary, the process is taking a little longer than first programmed 
partly because of tremendous involvement on the part of many members 
of the Planning Committee and because of several time consuming issues 
which arose during the planning period. However, the further documentation 
and refinement of the policies can be accomplished over the balance of this 
summer, with the report on the Marpole Policy Plan being presented to 
Council in September." 


The City Manager submits the foregoing for the INFORMATION of City Council. 



PART REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


JUNE 14, 1979 


A meeting of the Standing Committee of Council on Planning 
and Development was held in the No. 2 Committee Room, Third Floor, 
City Hall, on Thursday, June 14, 1979 at approximately 1:30 p.m. 


PRESENT 


Alderman Harcourt, Chairman 
Alderman Kennedy 
Alderman Puil 


ABSENT 


Alderman Boyce 
Alderman Ford 


CLERK TO THE 
COMMITTEE 


M. L. Cross 


RECOMMENDATIONS 


1 . Monthly Status Report on Rezoning Applications 

The Committee considered a memorandum dated May 24, 1979, 

from the Zoning Planner, forwarding the monthly status report on 

rezoning applications for the month of April, 1979 (on file in 

the City Clerk's Office). 

Mr. Scobie, Zoning Division, noted that due to the length 
of the previous meeting the Status Report had not been considered. 
It is circulated at this time for the Committee's information. 
The Status Report for the month of May will be considered at 
the meeting of June 21, 1979. 

RECOMMENDED 

THAT the monthly status report of rezoning applications 
for the month of April, 1979 be received. 

2 , Motorized Recreation - Trail Bike Sites 

The Committee considered a report of the City Manager dated 
June 7, 1979 (copy circulated) in which the Director of Planning 
and City Engineer review the Motorized Recreation Task Force 
Study of the Greater Vancouver Regional District and comment on: 

(a) Designation of several trail bike sites in Richmond 
which may have implications for the City of Vancouver; and 

(b) Whether the G.V.R.D. Task Force should proceed with 
detailed study of the Vancouver Landfill site in 
Delta (B. C. Hydro Right-of-Way) . 

The G.V.R.D. report entitled, "Motorized Recreation Task Force 
Assessment of Potential Trail Bike Sites" (on file in the City 
Clerk's Office) was distributed to Committee members. 

The report states: 


cont'd. . . . 
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Part Report to Council 
Standing Committee of Council 
on Planning and Development 

June 14, 1979 (1-2) 

Clause No. 2 cont'd : 

"Motorized Recreation Task Force Report is a first round 
assessment of potential sites for recreational vehicles of the 
G.V.R.D. and presents a short list of the most appropriate 
sites based on preliminary criteria. These studies are the 
first stage of the site analysis and will require further study 
with detailed discussions with municipal staff and the general 
public. 

Three of the sites identified on the short list are of specific 
interest to the City of Vancouver: 

(a) North Mitchell Island east of the Knight Street Bridge in 
Richmond (designated for a "quarter midget" race track) ; 

(b) Northwest portion of Sea Island in Richmond; and 

(c) Vancouver Landfill site in Delta (B.C. Hydro Right-of-Way 
area) . " 

Mr. W. Dickinson, Area Planning, noted that the first two 
sites have a possible impact on the residents of the south slopes 
of Vancouver due to noise impact. 

Mr. R. C. Boyes, Deputy City Engineer, advised that the 
landfill portion of the site is not suitable for trail bikes, 
however, another portion of the City-owned lands in Delta which 
is occupied by a B.C. Hydro Right-of-Way, was examined by the 
G.V.R.D. and considered promising and worthy of further detailed 
study . 

The Right-of-Way location is remote from the present fill 
operation and is not physically connected, however, it does have 
good public access via a frontage road. 

The Delta Fire Chief has expressed concern about the possi- 
bility of a fire being started by trail bikes. This also is a 
concern of the City Engineering Department since no municipal 
water supply is available in the area for fire fighting. If 
the site is developed for trail bike usage, it will be necessary 
to provide fire guards to prevent a fire from spreading into 
the wooded area. It may also be possible to develop a surface 
water pond to provide a source of water for fire fighting. 

Mr. Boyes advised that the G.V.R.D. should be requested to 
check with the Municipality of Delta and its Fire Chief prior to 
proceeding further. 

If the site is determined suitable any approval should be 
subject to: 

1. Provision of adequate fire protection. 

2. No access to other portions of the landfill and on site 
supervision. 

3. Provision of a lease or other agreement outlining the 
terms and conditions of use, which clearly excludes the 
City from any liability. 

4. Consideration being given to some adjustment in Municipal 
taxes currently being paid to Delta. 

5. Approval from B.C. Hydro for use of the Right-of-Way for 
trail bike usage. 


cont'd. 
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Part Report to Council 
Standing Committee of Council 
on Planning and Development 

June 14, 1979 (1-3) 
Clause No. 2 cont'd: 


RECOMMENDED 

A. THAT further detailed study of the Sea Island and Knight 
Street Bridge sites proceed provided that an assessment 
of noise impacts on Vancouver residents is conducted 
with the results forwarded to Vancouver City Council for 
further consideration. 

B. THAT the B.C. Hydro Right-of-Way area on Vancouver's 
Landfill Site be among those locations examined in detail 
for trail bike usage, subject to the conditions outlined. 

3. Park Site 19 (Block 45, bounded by Haro, Broughton, Barclay 
and Nicola Streets) 


The Committee considered a report dated June 7, 1979 (on file 
in the City Clerk's Office), which the City Manager submitted for 
Information. 

In the report the Director of Planning quotes the following 
resolution of Council dated April 20, 1979: 

"THAT the Park Board, in consultation with the Director of 
Planning, be requested to prepare a development program 
for Nelson Park (Blocks 22 and 23) , and Park Site 19 (Block 45 
at Nicola and Barclay) outlining phasing, funding and design 
concepts in consultation with appropriate civic departments 
and resident groups. 

FURTHER THAT the question of future use and costs of upgrading 
the Roedde House be included in discussions re development 
program for Park Site 19, and the Heritage Advisory Committee 
be consulted . " 

The primary purpose of the report was to inform the Committee 
of current proposals by the Community Arts Council for Park Site 19. 

The report notes that in April, 1978, City Council was informed 
that the Heritage Committee of the Community Arts Council had com- 
mitted a $500 grant for a restoration architect to study the cost 
of restoring the exterior and renovating the interior of the 
Roedde House. The Supervisor of Properties provided preliminary 
estimates of the costs of upgrading and operating the Roedde House 
in view of its heritage designation. 

In June 1978, the Community Arts Council received the report 
of the restoration architect containing recommendations regarding 
the Roedde House and suggestions regarding other buildings on Park 
Site 19. The report proposed retention of three additional buildings 
on Park Site 19 in addition to the Roedde House, as examples of 
four decades in the West End's history. 


It is understood that the Community Arts Council has recently 
requested that Heritage Canada undertake a feasibility study of the 
retention of a number of buildings on Park Site 19, including an 
architectural and structural assessment of the buildings. Heritage 
Canada very recently approved the feasibility study in the amount 
of $25,000. 


cont'd. 


Part Report to Council 
Standing Committee of Council 
on Planning and DEvelopment 
June 14, 1979 


(1-4) 


Clause No. 3 cont'd ; 

On March 19, 1978 the Parks Board resolved: 

"That the Board supports Heritage Canada in conducting a 
feasibility study of Park Site 19 in the West End at no 
cost to the Board, and staff to assist where possible." 

Ms. S. Bryson, Central Area Planning, indicated on a model of 
Park Site 19 the buildings suggested for retention. 

Ms. B. Howard, Central Area Planning, introduced Mrs. Bingham 
and Mrs. MacDonald from the Community Arts Council. 

Ms. Howard advised that all properties in Blocks 45 bounded by 
Haro, Broughton, Barclay and Nicola Streets, with the exception 
of one privately owned property have been purchased for park 
purposes. The buildings are being utilized for residential pur- 
poses, under the management of the Director of Civic Buildings. 

A report entitled, 'Park Site 19: An Assessment' dated 
February 1979 (on file in the Planning Department) prepared by 
K. Kelly for the Community Arts Council, suggests variations in 
the number of buildings proposed for retention, and indicates that 
retention of seven buildings on this site could be viewed as the 
"most likely option" proposed. 

Mr. D. M. Hickley, Associate Director, Central Area Planning, 
advised that copies of the Terms of Reference for the study (on 
file in the City Clerk's Office) had just been received and there 
were some concerns regarding the amount of Planning Staff involve- 
ment. 

Mr. V. Kondrosky, Superintendent of Parks, advised that of 
paramount importance is opening the block for green space. The 
Board is cognizant of heritage concerns and will look at the 
feasibility study and proposed use of buildings, who will maintain 
and operate the buildings. 

RECOMMENDED 

THAT the report of the City Manager dated June 7, 1979 
be received for information. 


* * * * 


The meeting adjourned at approximately 3:10 p.m. 


* * * * 
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Board of Administration, January 22, 1971 (FINANCE - 9) 


Item No. U cont'd 

The Board of Administration has been advised by the Director 
of Finance that the full grant of $15,000 for theatre rental 
time for 1970 was not utilized, and there is a balance of 
$l,3i|5. 

Your Board submits the grant request of $11^,000 in theatre 
rental time for the consideration of Council, as part of 
the Playhouse Theatre Company's 1971 portion of its 1970/71 
program. Also submitted for Council consideration is 
the $1,314-5 remaining from the 1970 portion of the Playhouse 
Theatre Company's grant, which amount was not expended by 
December 31st. 

Council may wish to consider whether this latter amount 
should be added to the $li|.,000, it being understood that 
whatever is approved may only be utilized for theatre rentals. 

(Copies of Board of Administration report dated 
September ij., 1970, are circulated for the information 
of Council . ) 


5. Civic Luncheon: League for the 

Exchange of Commonwealth Teachers 

Last year, the Council approved a Civic Luncheon to the 
League for the Exchange of Commonwealth Teachers. 

The organization has again written requesting a similar 
luncheon this year for about l6 persons from Great Britain 
and 8 executive members of the local organization. It 
is advised that when teachers from British Columbia visit 
Great Britain on this exchange program, they are entertained 
at Lancaster House by Her Majesty Queen Elizabeth The Queen 
Mother . 

The Teachers Association, University of British Columbia, 
and the Vancouver School Board have shared in welcoming the 
exchangees in various ways. 

If a Civic Luncheon is granted, it is expected the cost will 
be approximately $l60.00. 

Your Board submits the foregoing request for the CONSIDERATION 
of Council. 

(Copies of letter dated November ij., 1970, are 
circulated for the information of Council.) 


FOR ADOPTION SEE PAGE{Sl5%:::S.. 


REPORT TO COUNCIL 
STANDING COMMITTEE OF COUNCIL 
ON 

TRANSPORTATION 


June 14, 1979 


A meeting of the Standing Committee of Council on 
Transportation was held on Thursday, June 14, 1979, in the 
No. 1 Committee Room, third floor. City Hall, at approximately 
3:30 p.m. 


PRESENT: 


Alderman W. Kennedy, Chairman 
Alderman D. Bellamy 
Alderman M. Harcourt 


ABSENT: 


Alderman H. Boyce 
Alderman H. Rankin 


COMMITTEE CLERK: 


J . Thomas 


The minutes of the meeting of May 31, 1979, were adopted. 


RECOMMENDATION 


1. Request for Overpass: 3300 Block McGill 

The Committee received a presentation from Mrs. F. Crossman, 
a resident of Hastings East, who submitted a petition containing 
451 signatures expressing concern about traffic conditions on 
McGill in the vicinity of New Brighton Park and Pool. Mrs. 
Crossman advised the Committee the request for an overpass was 
supported by parent-teacher groups of Templeton, Begbie, 
Hastings, Franklin and A.R. Lord Schools, and there were five 
additional petitions in circulation which had not been returned 
in time for presentation to the Committee. 

Mrs. Crossman stated McGill carried very heavy traffic 
volumes to and from the Second Narrows Bridge. New Brighton 
Park and Pool was the area's major recreation facility attracting 
thousands of visitors, particularly during the summer months. 
The constant stream of traffic on McGill posed a hazardous 
situation for the pedestrian attempting to cross from the mainly 
residential area on the south side - sometimes necessitating a 
wait of 15 to 20 minutes before adequate gaps in the traffic 
streeun occurred. There was an underpass in the Pool area but 
parents would not permit their children to use it because of 
the movement of heavy trucks to and from the Alberta Wheat 
Pool. It was felt an overpass should be constructed over McGill 
to connect with the south east Park entrance. Letters of 
support (on file) were siibmitted from Franklin School Parents' 
Consultative Committee and Franklin Community School Association 
Advisory Council. The Hastings Community Association in a 
communication dated June 13, 1979, stated it was impossible for 
children and adults to cross McGill to the Park, even with a 
marked pedestrian crosswalk. The Association urged immediate 
action on construction of the overpass and installation of a 
20 km/h speed zone on McGill through the Park area. 
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Clause 1 continued 


Alderman Bellamy advised he knew the area and agreed 
a serious problem existed. Over the years. New Brighton 
Park had been expanded and now served as a multi-use park with 
year-round activities. 

The Committee was advised an overpass similar to that 
constructed on Cassiar Street near the 401 Freeway would 
probably cost $200,000 and would require capital budget 
approval of Council. A pedestrian actuated signal could not 
be supported in view of the traffic flow to and from the 
Second Narrows Bridge; however, it was suggested supplementary 
signs could be installed, warning motorists of the marked 
pedestrian crosswalk in the 3300 Block McGill. 

The Assistant City Engineer, Traffic Division, reported 
crossing studies would be carried out in July, to determine 
usage. 

RECOMMENDED 

A. THAT the City Engineer be instructed to report 
back on costs of constructing an overpass on 
McGill Street connecting with the south east 
entrance of New Brighton Park, or other measures 
which may be necessary; such report to be 
submitted to permit inclusion of the project 

in the Supplementary Capital Budget and 
completion of the overpass before the summer 
of 1980. 

B. THAT supplementary warning signs be installed 
on the approaches of the existing pedestrian 
crosswalk in the 3300 Block McGill. 


2 . Cassiar/Cambridge Loop 

The Committee had for consideration a Manager's Report 
dated June 7, 1979 (on file) , in which the City Engineer 
reported on the status of the Cassiar/Cambridge Loop. 

The report examined the role of the Loop and presented 
background information on the traffic problem that had arisen 
with the advent of the Second Narrows Bridge opening in 1960. 
It was pointed out the City was faced with three major problems 

excessive traffic volume, primarily through traffic, 
facing congestion and delays; 

year-to-year increase in traffic, in spite of 
numerous new transit services; 

large volumes of traffic short-cutting on local 
streets causing accidents and intrusion into 
residential neighbourhoods. 

A number of studies had been carried out by various groups 
and long term and short term solutions had been identified as 
follows ; 

Long Term 

a) a new depressed roadway to the west of Cassiar, 
using land from the Exhibition Grounds and 
requiring demolition of some homes. Estimated 
cost $20 million. 
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Clause 2 continued 


b) a cut-and-cover tunnel under Cassiar Street 
requiring very little property acquisition. 
Estimated cost over $20 million. 

c) a tunnel under Boundary Road to south of 
Hastings Street with elevated connection 
to the Burnaby freeway. Estimated cost 
$60 million. 


Short Term 

a) left-turn signals at Cassiar and Hastings 
Streets - already implemented; 

b) pedestrian overpass at William Street - 
already implemented; 

c) Cassiar/Cambridge Loop - can be implemented 
shortly; 

d) grade separation at Cassiar and Hastings 
Streets - this has previously been studied 
and was proposed as part of the access plan 
for Multiplex. It would reduce congestion, 
accidents, and short-cutting, at an estimated 
cost of $3-5 million. 


In his summary, the City Engineer advised: 

"The Cassiar corridor is the most heavily travelled in 
the City, and increasing year by year in spite of new 
transit services. Problems of accidents, delays, and 
short-cutting on local streets are mounting. 

The City has asked the Province to construct a new 
connection to replace the 'missing link' in the Trans- 
Canada Highway. Several options are possible, at 
estimated costs of $20-60 million. 

These long term solutions will take some years to 
achieve. In the meantime, remedial measures can be 
implemented to improve traffic conditions and reduce 
neighbourhood impact. 

One such measure is the Cassiar/Cambridge Loop. The 
Province has agreed to construct this facility, which 
would reduce accidents and delays on Cassiar Street, 
and remove traffic and safety hazards from neighbour- 
hood streets . " 

The Committee was advised concerned residents of the area 
around the Cassiar/Cambridge Loop had approached Burnaby Municipal 
Council and expressed their opposition to the project, fearing a 
vast increase in the traffic traversing their residential streets. 
Subsequently, Burnaby Council resolved: 

"That the City of Vancouver be requested to delay any 
implementation of the proposed Cassiar/Cambridge Loop 
until the Council of the Corporation of the District 
of Burnaby has reviewed its overall transportation 
plan. " 
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Vancouver has taken no action on this request pending 
a meeting between the Vancouver and Burnaby Transportation 
Committees on June 21st. 

The meeting was addressed by Mr. Richard B. Pedersen, 
appearing on behalf of the Vancouver Heights Citizens Committee. 
Mr. Pedersen reviewed a brief (on file) which sought by way 
of 21 points, to establish that the decision to proceed with 
the construction of the Loop had been based on erroneous 
information and without neighbourhood input. 

Mr. Pedersen urged Council's decision to proceed with the 
Loop be rescinded for the following reasons : 

1) the engineering reports upon which the decision was 
based contain numerous mistakes, inconsistencies and 
illogical assumptions, and were not objective in terms 
of the overall approach taken; 

2) the Engineering Dept. did not use a quantitative 
approach in dealing with various important aspects 
of the problem; that is, matters that should have 
been dealt with in a quantitative manner were often 
discussed in a vague, indefinite way; 

3) while considerable attention was given to the impact 
the proposed project would have on the PNE, there was 
virtually no consideration given to the impact of this 
project on the Vancouver Heights/Burnaby Heights 
neighbourhood, a neighbourhood containing over a 

$100 million in residential real estate; 

4) the City of Vancouver states that Cassiar St. "is the 
responsibility of the Provincial Government." This 
being the case, the City should not be spending over 

a $^ million of Vancouver taxpayers' money for a "short 
term remedial measure." Similarly, the City of Vancouver 
should not be undertaking extensive studies, telling the 
Provincial Government how to solve their problems. Instead, 
the City of Vancouver should be resolving its own problems, 
one of which is to take immediate action to prohibit 
commuter traffic in the Vancouver Heights area. Building 
a freeway off-ramp into the middle of our neighbourhood 
is not an acceptable solution; 

5) the City of Vancouver, and other affected municipalities, 
should meet immediately with the Provincial Minister of 
Highways, insisting that the highest priority be given 

to a proper solution to the existing problem (i.e., a 
by-pass link should be constructed, directly connecting 
the Second Narrows Bridge to the freeway) . The City of 
Vancouver should advise the Minister of Highways, and the 
general public, that the $50,000,000 capital cost of the 
project would only amount to about BH^ per vehicle movement. 

The City Engineer responded to several points raised in 
the brief and pointed out the City agreed a "cut and cover" 
link would be a vastly superior solution. Mr. Curtis reiterated 
it was his Department's policy to keep traffic out of residential 
areas and it was felt the Loop would achieve this objective. 
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Following discussion it was 
RECOMMENDED 

THAT the Vancouver Heights Citizens Committee 
presentation and brief be received for information 
and the matter be further discussed at the Joint 
Meeting with the Burnaby Transportation Committee. 


3. Nat Bailey Stadium - Evaluation of 
Parking and Traffic Impact 


The Committee had for consideration a Manager's Report 
dated May 24, 1979 (circulated) , in which the City Engineer 
presented an evaluation of parking and traffic generated by 
professional baseball games at the Nat Bailey Stadium. 

The report included an analysis of crowd size, parking 
and access routes and concluded that traffic control measures 
are adequate and no major changes are recommended. In evaluating 
parking, it was felt there was no problem based on present crowds 
and therefore there was no need to adjust the parking lot 
operation, although the matter would be kept under review. With 
regard to 'no parking' regulations, it was felt modified regulations 
indicated in the report would be in order. 

RECOMMENDED 

A. THAT the temporary closure of Melrose during 
baseball games be discontinued. 

B. THAT no additional off-street space be developed 
in the Stadium lot at this time. 


4 . Transportation for the Handicapped 

In a Manager's Report dated June 4, 1979 (circulated), 
before the Committee for consideration, the City Engineer 
reviewed Council actions over the past three months, relating 
to provision of a transportation service for handicapped 
adults. The report also examined the position of the UTA in 
this matter, and pointed out the UTA has transmitted proposed 
policy positions on handicapped transit for Provincial 
Government review and approval . 

It was noted the UTA was prepared to use Vancouver's 
suggested 800 hours of service per week as a goal for a three- 
year program or sooner, subject to available funds. However, 
the UTA could not participate in handicapped transit until 
after the Province had designated handicapped transit as a 
custom transit service, confirmed the proposed cost-sharing 
formula, and approved an expenditure of funds. 

Alderman Harcourt, one of Vancouver's two representatives 
on the UTA, suggested the members of the Transportation Committee 
seek a meeting with the Minister or the Transportation Committee 
of the Cabinet as quickly as possible to let them know the 
unanimous feelings of Vancouver and the UTA, on the subject of 
handicapped transit and seek a funding commitment this year so 
the service could get underway immediately. 
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RECOMMENDED 

THAT the Transportation Committee arrange a meeting 
with the relevant Ministers of the Provincial 
Government as quickly as possible, to present the 
City's position on a handicapped transit service 
and urge an immediate financial commitment on the 
part of the Governments 


5. Relocation of Bus Stop: Westbound 49th Avenue 
at Berkley Street 

The Committee considered a Manager's Report dated June 5, 
1979 (circulated) , in which the City Engineer suggested 
modifications to the bus stops in the vicinity of 49th Avenue 
and Berkley Street. 

RECOMMENDED 

THAT the bus stop on the north side of 49th Avenue 
at Berkley Street be cancelled and a bus stop be 
established on the north side of 49th Avenue on 
the farside of Nanaimo Street. 


* * * * * 


The meeting adjourned at approximately 5:10 p.m. 



PART REPORT TO COUNCIL 
STANDING COMMITTEE OF COUNCIL 
ON 

TRANSPORTATION 

June 21, 1979 


A meeting of the Standing Committee of Council on 
Transportation was held on Thursday, June 21, 1979, in the 
No. 1 Committee Room, third floor. City Hall, at approximately 
3 : 30 p.m. 


PRi;SENT: Alderman W. Kennedy, Chairman 

Alderman D. Bellamy 
Alderman M. Har court 
Alderman H. Rankin 

ABSENT: Alderman H. Boyce 

COMMITTEE CLERK: G. R. Cinnamon 


RECOMMENDATIO N 

1. Impact of Temporary Closure of 23rd Avenue 
at Tupper School 

The Committee had before it for consideration, a Manager's 
Report dated June 18, 1979 (circulated), referring to the 
"Impact of Temporary Closure of 23rd Avenue at Tupper School". 
The report addresses four areas of concern, namely: 

1) Safety 

2) Traffic impact 

3) Utility access 

4) Residents' opinion. 

The City Engineer's findings in summary, recommend reopening 
of 23rd Avenue for lack of evidence to support the closure 
arguments . The Director of Planning finds in opposition that 
the closure appears to have satisfied the concerns expressed 
regarding safety and that neither traffic impacts nor utility 
access are significantly different, further that resident opinion 
is generally mixed and therefore indeterminate. The Vancouver 
School Board supports the Director of Planning and urges the 
permanent closure be proceeded with. 

The Chairman requested that those wishing to make represent- 
ations approach the table. A summary of the Manager's Report 
was presented by Mr. D. Rudberg, of the City Engineer's Department, 
with the objections of that Department, to the closure. 

Mr. J. Killeen, Principal of Sir Charles Tupper School, 
addressed the Committee in favour of the closure. His arguments 
revolved around the separation of the school from its recreation- 
playground area by a roadway. Mr. Killeen suggested that the 
survey results were inconclusive and that several noticeable 
changes in the area had occurred. He pointed to reductions in 
noise levels and in speeding, and the absence of any accidents 
involving students. 


./2 


Part Report to Council 

Standing Committee on Transportation 

June 21, 1979 


(III - 


2) 


503 


Clause 1 continued 


In his concluding remarks, he indicated that the proposed 
closure had the support of the School staff, the Student body, 
and the Riley Park N.I. P. group. 

Mr. J. Baker of the Vancouver School Board remarked on 
the obvious hazardousness of the playground- roadway interface 
and opined that the closure would greatly reduce the danger to 
students commuting between school and playing field. 

Mrs. L. Little, a neighbourhood resident, addressed the 
Committee in favour of the proposed closure. Mrs. Little 
indicated by letter (previously circulated) that the survey 
may have been flawed but that public opinion was generally 
split evenly between the two alternatives . As the weight of 
evidence, all)^*i!*'^'all , i rriicated a general hen&fXj., to the 
students, she urged, on behalf of the Sir Charles Tupper School 
Consultative Committee, permanent closure. 

On beha] f of the Planning Department, Mr. L. Beasley, opined 
favour for permanent closure. He explained that such conditions 
as gave rise to the separation of playground and school were 
inappropriate land use and that the situation could not presently 
be repeated. He supported the contention that the survey results 
were inconclusive and in accordance with the Director of Planning 's 
remark in the City Manager's Report, urged permanent closure. 

Mrs. CaJlegari, an area resident, pointed out the inconvenience 
to local area residents of an additional street closure; the 
increased speeds in a neighbourhood lane and the marginal improve- 
ment in accident occurrance. She recommended an immediate 
reopening of the street. 

A Committee member addressed his remarks to the unique 
situation existing at the Sir Charles Tupper facility vis a vis 
the separation of classroom and playground facility and opined 
that speed bumps might be the solution to lane speeding problems . 

The Chairman pointed to the absence of critical remarks 
from either Police or Fire Departments as noted in the Manager's 
Report. He posed the question of internal policing of traffic 
control by the school if the street were reopened. Mr. Baker 
and Mr. Killeen both indicated that such policing activity of 
the area by the school was neither feasible nor possible, given 
that a large portion of the traffic was neither school or local 
resident generated. 

There being no further discussion, it was 

RECOMMENDED 

A. THAT 2 3rd Avenue adjacent to Tupper School (between 
Carolina Street and a point approximately 561 feet 
west) be permanently closed and turned over to the 
care of the Vancouver School Board to connect 
buildings and playspace and to develop new recreational 
facilities . 

B. THAT fire access and utility requirements through the 
redevelopment of the permanent closure be worked out 
to the satisfaction of the City Engineer and Fire 
Chief. 
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C. THAT the Vancouver School Board install speed 
bumps in the private lane east of Prince Edward 
Street between 22nd and 23rd Avenues as soon as 
possible . 

D. THAT the temporary configuration for fire access 
be revised to deny penetration by motorcycles 
onto the closed portion of the street as soon as 
possible . 

E. THAT the 22nd Avenue entrance to the school 
parking lot at 22nd Avenue and Carolina Street 
be closed with all access to be from 23rd Avenue. 

F. THAT all costs of the permanent closure including 
utility relocations and previously mentioned 
improvements to lane, temporary closure and parking 
lot are to be covered by the Vancouver School Board 
and the Vancouver School Board is to be reimbursed 
for the physical costs of the temporary closure 

in the amount of $2,176.08 to be derived from the 
City's Contingency Reserve. 


* * * * * 


The meeting adjourned at approximately 4:05 p.m. 



PART REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


JUNE 21, 1979 


A meeting of the Standing Conunittee of Council on Finance and 
Administration was held on Thursday, June 21, 1979, in Committee 
Room No. 3, Third Floor, City Hall, at approximately 3:30 P.M. 


PRESENT ; Alderman Puil, Chairman 
Alderman Gerard 
Alderman Little 
Alderman Marzari 

ABSENT ; Alderman Ford 

CLERK: G. Harden 


CONSIDERATION 

1 . Greater Vancouver Artists Gallery Society 

On March 6th, 1979, City Council approved the recommendations 
of the Standing Committee on Finance and Administration as follows 

"THAT a grant of $10,000 be approved as the Civic share 
of the Artists Gallery's $39,000 operating budget for 
1979. 

THAT the Director of Social Planning report to the 
Council Committee on the Arts and the Finance Committee 
within 60 days with regard to the fund raising efforts 
of the Artists Gallery Board of Directors and with 
regard to questions concerning the sale of some of the 
city collection and the use of the revenue thereof." 

The Committee considered the attached report from the Council 
Committee on the Arts dated June 8, 1979 and the attached Manager' 
report dated May 30, 1979, wherein the Director of Social Planning 
reported on the history of the Artists Gallery which, owing to the 
withdrawal of Federal funds in 1979, has been forced to curtail 
its budget and has temporarily ceased the purchase of new art. 

Representatives of the Artists Gallery reported on the 
operation and financial status of the society and showed slides 
of various offices and buildings where their works of art are 
exhibited. 

Representatives of the Visual Arts Association also appeared 
before the Committee and read letters and a 500-name petition 
urging the gallery be continued. They advised there is a small 
buying pxiblic in this City and the purchase program must be 
reactivated to support new artists in the City. 

It was reported that the minimxam operating budget for this 
year is $40,000.00, half of which was requested from the City. 
The City approved $10,000 and the Provincial Government has 
approved $8,000, leaving a balance required of $22,000. The 
society proposes to raise $12,000 and requested that the City 
provide the other $10,000 to allow it to continue its opera- 
tion in 1979. 
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BOARD OF ADMINISTRATION 
PERSONNEL MATTERS 
SUPPLEMENTARY REPORT January 22, 1971 

RECOMMENDATION 

1, "New Research in Dental Caries" 
Attendance - Three Employees 
Health Department 

The Director of Personnel Services reports as 

follows : 

"The above course is being offered by the Continuing Dental 
Education Division of the School of Dentistry, University 
of Washington at the Holiday Inn, Bellevue, Washington on 
February 17th, 1971, to inform about recent advances made 
in the scientific understanding of the carious processes, 
presently available methods of various control, and the 
use of these new methods and their predictable impact on 
dental practice. 


The City Medical Health Officer wishes Dr. I. Glasgow, 
Dentist I, Mrs. L. Masse and Miss C. Elmore, Dental 
Assistants to attend. He advises that the three employees 
would travel in one car. Total expense to the City is 
estimated at approximately $85.00 (Transportation - $12.00, 
Tuition Fees - $25.00 for the Dentist and 2 x $15.00 for 
the Dental Assistants, Meals - $15.00 and U.S. Exchange - 
$2.00). In addition, the three employees would require 
one day leave of absence with pay each. 

The Comptroller of Accounts advises that the amount of 
approximately $85.00 would be available from Appropriation 
7090/933 - Administrative and Technical Courses - all 
Departments . 

As this request meets the basic requirements set out in 
Regulation 248, I recommend approval." 

Your Board RECOMMENDS that the foregoing recommendation of the 
Director of Personnel Services be adopted. 


FOR ADOPTION SEE PA6E(S) 555. „ 
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Clause No. 1 Continued 

During discussion the Committee was divided in its opinion 
on the continuation of the gallery. Concern was expressed about 
the continuation of a program that was initiated by an L.I. P. 
grant. Other City departments are being requested to cut back 
and this represents an expansion in service. It was pointed out 
that the reason the gallery became a society was to become 
financially independent, and it was questioned if the society 
would be coming back for further funding if it was unable to 
raise the $12,000 proposed. 

Following further discussion, the following motions were 
put and resulted in a TIE VOTE and are therefore submitted to 
Council for CONSIDERATION: 

A. THAT City Council approve a further grant of 
$10,000 as the balance of the City share of the 
1979 operating budget, to be provided on a 
matching basis with funds raised by the Society, 
up to a maximiun of $10,000. 

B. THAT the fund raising programs listed in the 
Manager's report and outlined in the Society's 
brief (attached) dated May 10, 1979, be approved 
and that the revenue from the sale of art be 
deposited with the City and credited to the 
Society as part of its fund raising effort. 

C. THAT the Artists Gallery use its best efforts 
to secure a Federal works grant, the purpose of 
which is to reinstate the art purchasing program 
in 1980 and further that City Council approve 
and support this effort. 

(Aldermen Little and Puil opposed) 

The Comptroller of Budgets advises that if the foregoing 
recommendations are approved, the source of funding will be from 
the unallocated balance of the 1979 cultural grants, in which 
there is a balance of $20,204.00. 


* * * * * 
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CITY OF VANCOUVER 
SPECIAL COUNCIL - JUNE 2 8 1979 
PUBLIC HEARING 


A Special Meeting of the Council of the City of Vancouver was 
held on Thursday, June 28, 1979 at approximately 7.30 p.m. in the 
Council Chamber, Third Floor, City Hall, for the purpose of holding 
a Public Hearing to amend the Zoning and Development By-law. 


PRESENT ; Mayor Volrich 

Aldermen Bellamy, Ford (Items 3 & 4) , 
Harcourt, Kennedy, Little, 
Marzari, Puil and Rankin 

ABSENT: Aldermen Boyce and Gerard 

CLERK TO THE COUNCIL: Mrs. J. Thomas 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Rankin, 
SECONDED by Aid. Puil, 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Volrich in the Chair, to consider proposed amendments to the 
Zoning and Development By-law. 

- CARRIED UNANIMOUSLY 


1. Proposed Rezoning: 

1724 East 10th Avenue 

A rezoning application has been received from Willa Investments 
Limited as follows: 

LOCATION: 1724 East 10th Avenue 

Lot 37 of Sub. 'A' and 'B', Block 162, 
D.L. 264A, Group 1 N.W.D. , Plans 222 and 
1771 

Present Zone: RT-2 Two-Family Dwelling District 
Requested Zone: C-2 Commercial District 

The Director of Planning recommends the rezoning application be 
approved subject to the following conditions: 

(i) That the southerly five feet of Lot 37 of 
A and B, Block 162, D.L. 264A be dedicated 
to the City for future lane widening; 

(ii) That Lots A, B, C, and D and 37, Block 162, 
D.L. 264A be consolidated into one parcel and 
so registered in the Land Registry Office; 

(iii) That the detailed scheme of development is to 
be first approved in a development permit 
application with particular attention to the 
proposed use of Lot 4 to the south as a surface 
parking area ancillary to the proposed develop- 
ment on lands to the north. 

(iv) Should the above conditions not be compiled with 
by the owners within 120 days from the date of the 
Public Hearing, then any approval granted at the 
Public Hearing shall expire. 


Cont'd. 
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Proposed Rezoning: 

1724 East 10th Avenue (Cont'd.) 


Following an explanation by Mr. R. Scobie, Zoning Division, 
the Mayor called for delegations for or against the application and 
the Council was addressed by the following: 

- Mr. Tony da Rosa, 2710 Commercial Drive, stated he did 
not oppose the application but questioned why his 
application for similar rezoning of a property in the 
2 700 Block Commercial Drive had been turned down. 

The Mayor advised Mr. da Rosa that each application was 
considered on its merits and if he had any questions concerning his 
application he should discuss it further with Mr. Scobie. 

MOVED by Aid. Rankin 

THAT the application of Willa Investments Limited to rezone 
1724 East 10th Avenue from RT-2 Two Family Dwelling District to 
C-2 Commercial District be approved subject to the conditions 
established by the Director of Planning and described above. 

- CARRIED UNANIMOUSLY 


2. Proposed Amendment to Downtown District 
Official Development Plan By-law #4912 - 
Off-street Parking. 


An application has been received from the Director of Planning 
to amend the Downtown District Official Development Plan By-law No. 
4912 - Off-street Parking. The proposed amendments would: 

(i) increase the maximum allowable off-street parking 

in the high-density core area of the Downtown District 
from 1 space for every 4,800 square feet of Office 
Commercial use to 1 space for every 1,000 square feet; 

(ii) increase the maximum allowable off-street parking in 
the remainder of the Downtown District from 1 space 
for every 2,400 square feet of Office Commercial use 
to 1 space for every 1,000 square feet; 

(iii) allow the Development Permit Board to permit, where 
special circumstances prevail, parking garages to 
serve residential, retail, office or other commercial 
uses, provided that the Development Permit Board may 
require that such parking provide, in whole or in part, 
for non-commuter oriented usage. 


The Director of Planning reviewed the proposed amendments and 
advised that it was felt they were necessary in order to meet the 
increasing demands for parking space in the Downtown District where 
growth was occuring at an annual rate of 600,000 sq. feet while at 
the same time the City was incurring loses in surface parking and 
curbside space. The resulting situation saw parking garages being 
constructed with taxpayers' money while private developers, who were 
willing to provide parking, were denied that opportunity. If the 
amendments were approved the situation would be continuously monitored 
to ensure adequate control. 


Cont'd. 
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Proposed Amendment to Downtown District - 
Official Development Plan By-law #4912 - 
Off-street Parking (Cont'd.) 

The Mayor called for speakers for or against the application 
and representations were received as follows: 

In favour - 


Mr. E. Keate 
Mr. H. Goldberg, 


Mr. F. Mussoh 

Mr. V. Parker, 

Mr. W. Buttjes 

Mr. P. Boname 


Downtown Parking Corporation (Brief)* 
Businessman (presented a petition 
urging more parking facilities in 
the Chinatown area.) 

Architectural Institute of B.C. (Brief) 
B.O.M.A. (Brief) 
U.D.I. (Brief) 

Downtown Vancouver Association (Brief) 


Opposed - 


Mr. J. Arnaud 
Mr. B. Eriksen 
Mrs. F. Gerber 
Ms. C. Nichol 
Ms. W. Svordfeldt 
Ms. I. Morris 
Mr. A. D. Turner 
Mr. C. Garside 

Ms. N. Tillson 
Mr. A. Griffin 
Ms. J. Swansoii 
Mrs. C. Walker 
Mrs. D. Hartley 

Mr. N. Davidowicz 
Mr. D. Stone 


West End resident 
Downtown resident 
Resident 

Blenheim Street Residents Association 

Dunbar resident 

Western Community Association 

Brentwood Park Ratepayers Association 

West End & Downtown Ratepayers 

Community Association 

West End resident 

First United Church (Brief) 

DERA (Brief) 

West End Traffic Committee (Brief) 
Killarney-Champlain Citizens for 
Action (Brief) 

Kensington N.I. P. Committee (Brief) 
Grandview-Woodland Area Council 


The City Manager made reference to a communication dated 
June 28, 1979 from the Corporation of the District of Burnaby 
Transportation Committee noting the proposed amendments were relevant 
to transportation concerns within the Municipality of Burnaby and 
recommending as follows: 

1. The City of Vancouver be informed that their delibera- 
tions with respect to CBD parking matters has regional 
significance and that the view of Burnaby is that more 
relaxed parking provisions for new developments and the 
development of parking garages would be detrimental to 
this Municipality. 

2. As well as developer interests, other groups and agencies 
such as the Greater Vancouver Regional District, the 
Province, other affected municipalities such as Burnaby, 
and Vancouver residents in commuter traffic affected 
areas be invited to provide their views with respect to 
CBD parking matters. 

3. The City of Vancouver be encouraged to give a renewed 
commitment to: 

(a) the Livable Region Plan 

(b) public transit including rapid transit 

(c) decentralization of office development. 


*Briefs filed in City Clerk's Office 


Cont'd. 
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Proposed Amendment to Downtown District 
Official Development Plan By-law #4912 - 
Off-street Parking (Cont'd.) 


MOVED by Aid. Harcourt, 

THAT the application of the Director of Planning to amend the 
Downtown District Official Development Plan By-law #4912 - Off-Street 
Parking be not approved. 

- LOST 

(Aldermen Bellamy, Kennedy, Little, Puil and the Mayor 
opposed.) 


MOVED by Aid. Kennedy, 

THAT the application of the Director of Planning to amend 
the Downtown District Official Development Plan By-law #4912 - 
Off-street Parking be approved. 

- CARRIED 

(Aldermen Harcourt, Marzari and Rankin opposed.) 


Alderman Ford joined the meeting during the foregoing discussion 
but not having heard all the delegations, did not vote on this 
matter. 

The Council adjourned for approximately five minutes and 
reconvened with the following members present; 

Mayor Volrich in the Chair 
Aldermen Bellamy, Ford, Harcourt, Little 
Marzari, Puil and Rankin 


3. 4226 Arbutus Street 

(Arbutus Club - Block 76, D.L. 526) 

An application has been received from Mr. F. B. Barker, President 
of the Arbutus Club to amend the present CD-I Comprehensive District 
By-law #4085 as follows: 

LOC ATION : 4226 ARBUTUS STREET (The Arbutus Club) 
Block 76, D.L. 526 

Present Zone: CD-I Comprehensive Development District 

(By-law No. 4085) 

Requested Zone: Amendment to present CD-I By-law 

(a) The proposed amendments to CD-I By-law No. 4085 
would: 

- specify a maximum floor space l*atio for 
the site of 0.5, the present floor space 
ratio maximum of 0.45 being established 
by Council resolution. The amended floor 
space ratio would permit development on 
the southwest corner of the site of four 
tennis courts, two squash courts, two 
racquetball courts and a storage room 
(future change room) all to be located 
underground beneath four outdoor tennis 
courts). 
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4226 Arbutus Street 

(Arbutus Club - Block 76, D.L. 526) (Cont'd.) 


- specify off-street parking requirements, 
including the provision of additional 
parking to serve the proposed development. 

And subject to the following conditions: 

(1) The detailed scheme of development In a Develop- 
ment Permit Application is to be first approved 
by the Director of Planning, having particular 
regard to the overall design, after having - 
received advice from the Urban Design Panel, 
including the height of the development and 
the maintenance of views, the provision and 
maintenance of landscaping to screen the develop- 
ment particularly along Arbutus Street and Nanton 
Avenue, and the provision and maintenance of 
off-street parking with particular regard to the 
design and maintenance of spaces on the south- 
easterly tennis courts between October 1st and 
April 30th of each year. 


The Director of Planning recommends that the application be 
approved. 

Due to the lateness of the hour, the Mayor called for speakers 
opposed to this application and the following ^legation was heard: 

- Mr. R. J. Falconer, resident of the area on the east side 
of the Arbutus Club presented a brief (on file in the City 
Clerk's Office) describing the impact on the neighbourhood 
of three previous expansion projects undertaken by the 
Arbutus Club and problems of noise emanating from the Club 
premises in the early hours of the morning. Mr. Falconer 
submitted that if approval was given to the application, it 
should be subject to the following conditions: 

1. The installation on all doors on the eastern 
perimeter of the Club of an emergency alarm 
type release apparatus which will restrict the 
use of such doors for emergency fire exit 
purposes only. 

2. That adequate sound insulation be installed in 
the "lounge and viewing areas" or other areas 
adjacent to the east side of the Club where music 
may be played, to prevent sound from emanating 
from the Club premises. 

3. That the screens of the condenser/cooling tower 
be restored to comply with the approved drawings 
by development permit 32213. 

4. That an undertaking be given on behalf of the 
Club that this be the absolute final stage of 
development and that the "building of the Great 
Pyramid shall cease." 


A communication dated June 28, 1979 from Mr. & Mrs. G. Standish, 
4309 Maple Street, opposing the application was also noted by the 
Council. 
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4226 Arbutus Street 

(Arbutus Club - Block 16, D.L. 526) (Cont'd.) 


MOVED by Aid. Puil, 

THAT the application of Mr. F. B. Barker, President of 
Arbutus Club, 4226 Arbutus Street, to amend CD-I Comprehensive 
Development District By-law #4085 as submitted and described above 
be approved subject to the conditions established by the Director of 
Planning; 

FURTHER THAT the Director of Planning, in considering any 
development permit application for the site, be instructed to take 
into consideration conditions 1, 2 and 3 contained in the brief 
submitted by Mr. R. J. Falconer and described above. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Rankin, 

THAT the Arbutus Club be advised that Council will not consider 
any further rezoning applications for the purpose of additional develop 
ment of the Arbutus Club. 

- CARRIED 

(Alderman Little and the Mayor opposed.) 


4. Proposed Rezoning Champlain Heights 
Development Area. 

An application has been received from the Director of Planning 
as follows: 

LOCATION: CHAMPLAIN HEIGHTS DEVELOPMENT AREA (Specifically 

encompassing lands south of Rosemont Drive, west 
of Champlain Crescent and east of Butler Street) 

Present Zone: RS-1 One-Family Dwelling District 
Requested Zone: CD-I Comprehensive Development 

District 

(a) The proposed CD-I By-law will restrict the form of 
development as follows : 

USES: - Community recreation facility; 
Schools; 

Retail stores, offices, businesses or under- 
takings catering to the day-to-day needs of 
residents of the local neighbourhood; 
Neighbourhood public house; 
Public health and social service offices 
and child care facilities; 
- Accessory uses customarily ancillary to the 
above ; 

Any other use which is not specifically 
listed but which the Director of Planning 
considers comparable in nature to the above 
uses, having regard to the intent of this 
By-law and any conditions of development 
established by Council resolution 

subject to such conditions as Council may by 
resolution prescribe. 


Cont'd. 
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Proposed Rezoning Champlain Heights 
Development Area (Cont'd.) 


The following conditions are proposed for adoption 
by Council resolution: 

(i) Any development approved is to be in accordance 
with the Concept Plan for the site as detailed 
in Appendices A-D inclusive of the City 
Manager's Report dated May 4th, 1979. 

(a copy of this report is attached for Council 
consideration of the draft concept plan pro- 
posed) 

(ii) Any development is to be first approved by the 
Director of Planning under a Development Permit 
Application. In considering such application, 
the Director of Planning shall, after having 
received advice from the Urban Design Panel, 
have due regard to the overall design, the 
Concept Plan and any other conditions of 
development as Council may by resolution pre- 
scribe. 

(b) Any consequential amendments. 

(c) Amend the Sign By-law No. 4810 to establish sign 
regulations for the newly established CD-I By-law. 

Due to the lateness of the hour the Mayor called for speakers 
opposed to the application and the following delegation was heard: 

- Mr. N. Davidowicz commented on the application and 
submitted that a proposed roadway through the new 
community centre site was not required and the 
community centre could be served by a simple driveway. 


MOVED by Aid. Rankin, 

THAT the application of the Director of Planning as submitted 
and described above , together with the relevant amendment to the 
Sign By-law #4810 and any consequential amendments ,be approved. 

FURTHER THAT the roadway servicing the community centre 
connecting Butler Street and Champlain Crescent be the subject of a 
report to the Standing Committee on Planning and Development. 

- CARRIED UNANIMOUSLY 


RISE FROM COMMITTEE OF THE WHOLE 

MOVED by Aid. Puil, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Puil, 
SECONDED by Aid. Har court, 

THAT the report of the Committee of the Whole be adopted and 
the Director of Legal Services be instructed to prepare and submit 
to Council the necessary By-law amendments. 

- CARRIED UNANIMOUSLY 


The Special Council adjourned at approximately 11.20 p.m. 


The foregoing are Minutes of the Special Council 
Meeting (Public Hearing) of ^ne 28, 197 9, 
adopted by Council on July m\ 1979 . 



DEPUTY CITY CLERK 


CITY OF VAIiCOUVER 

>«l I — ■ III M I ■■ !■ ■■ —I— M.., 

SPECIAL COUNCIL - JULY 10, 1979 


A Special Meeting of the Council of the City of Vancouver was 
held on Tuesday, July 10, 1979 in the Council Chamber, Third Floor, 
City Hall at approximately 10.00 a.m. 

PRESENT ; Mayor Volrich 

Aldermen Bellamy, Boyce, Ford, 

Gerard, Harcourt, Kennedy, 
Little, Marzari and Puil 

ABSENT: Alderman Rankin 

CLERK TO THE 

COUNCIL: Mrs. M. Kinsella 


Local Improvement on 
the Initiative 


MOVED by Aid. Bellamy, 
SECONDED by Aid. Little, 

THAT this Council resolve itself into a Court of Revision for 
the purpose of hearing complaints against the proposed assessments 
or the accuracy of frontage measurements, or any other complaints 
which persons interested may desire to make and which is by law 
cognizable by the Court, Mayor Volrich in the Chair. 

- CARRIED UNANIMOUSLY 


COURT OF REVISION 


Pavement and Curbs and Sidewalks 
Kiwassa Streets Work Project 
on the Initiative - Schedule # 457 

The Court noted Schedule 457 as submitted by the Collector of 
Taxes listing a local improvement project on the initiative. 


MOVED by Aid. Harcourt, 
SECONDED by Aid. Ford, 

THAT Schedule #457 be approved as submitted by the Collector 
of Taxes. 

- CARRIED U1>IANIM0USLY 


MOVED by Aid. Harcourt, 
SECONDED by Aid. Puil, 

THAT the Court of Revision rise and report. 

- CARRIED UNANIMOUSLY 


COUNCIL 

MOOTED by Aid. Harcourt, 
SECONDED by Aid. Puil, 

'CHAT the Report of the Court of Revision be approved. 

- CARRIED UNANIidOUSLY 


.1 .a 


Cont'd. 
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BOARD OF ADMINISTRATION 

PROPERTY MATTERS 
JANUARY 22, 1971 

RECOMMENDATIONS 

1. Sale: S/S Frances Street 

McLean to Clark Drive 
(M-1 Li^ht Industrial) 


RECOMMENDED that the following offer to purchase received 
by the Supervisor of Property and Insurance be approved under the 
terras and conditions set down by City Council. 


Re: Lot \S, Block 17. D.L. l82. Plan #398 


NAME LOT 

Alfred Horie 15 

Construction 

Co. Ltd. 


APPROX.SIZE SALE PRICE 


1^1' X 122' 


$12,500.00 


TERMS 

City 
Terras 


CONDITIONS 

Subject to a 
bulkhead agree- 
raent required 
10' above 
Prances St. 


2. Heather Street End North of C.P.R. R/W 

and Water Lot 3^55 

Sit: N/S 6th Avenue 

The Supervisor of Property and Insurance reports as follows: 

"The City street end and Provincial Government Water 
Lot were leased to Johnston Terminals Liraited for 
storage purposes frora March 1, I960 for II4. years and 
10 raonths at a rental based on b% of the assessed 
value of the land, plus taxes plus the rental charged 
by the Provincial Government for the water lot. This 
formula produced a gross rental of ^2>'}h*^2> per month 
during 1970. The rental is subject to review every 
5 years. 

The rent was reviewed in 1965 with the result that the 
existing rental formula was producing a rental in 
conforraity with the rentals charged in the area by 
the C.P.R. and the Provincial Government. 

As a result of the False Creek acquisition, the City 
now owns the water lot and negotiations with Johnston 
Terminals have resulted in their agreeing to pay an 
increased rental of $306.63 per month plus taxes as 
of January 1st, I97I. This formula produces a rental 
of $14.11.52 per month, based on 1970 taxes. 

The leased area is in Stage ii of the False Creek 
Developraent Plan, and it is unlikely that the lands 
will be required before 1973. The City has the right 
to cancel the present lease on 3 raonths notice. 

RECOMMENDED that effective January 1st, 1971, the rent 
of the above noted property be increased to $306.63 
per month, plus property taxes as if levied." 

Your Board 


RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 
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Council noted a report of the City Manager dated July 10, 1979 
in which the City Engineer reported on subsequent procedure as follows: 


"An area project on the 'Initiative Principle' has been advanced under the provltlont 
of the Local Improvement Procedure By-law and will come before a Court of Revision 
on July 10, 1979. 

The project Is identified as follows: 

SCHEDULE ITEM TYPE 

Initiative 457 Klwassa Area Pavements 


This project Is eligible for a contribution from the Klwassa Neighbourhood Improvement 
Program (N.I .P.) as approved by Council on March 6» and May 15» 1979. Cost sharing of 
the recomnended $75 167 N.I .P. expenditure will conform to the standard N.I .P. utilities 
formula as follows: 


CMHC has concurred with this allocation. 
Capital Funds 

Funds for the City's share of the cost of this project are available In already 
approved Capital budgets. Funds for the N.I .P. portion have already been allocated 
from the Klwassa N.I .P. Accounts 891/8724 & 8728. 

Recommendation 

I recommenc^subject to the proceedings of the Court of Revision and subsequent 
approval of Council* that: 

(a) The Klwassa area project 'on the Initiative' - Schedule 457 be undertaken. 

(b) The project designated as ' other work' on Glen Drive from the lane sooth 
of Hastings to Georgia Street be undertaken." 

The City Manager RECOMfENDS that the foregoing recoonendatlon of the City Engineer 
be approved. 


MOVED by Aid. Harcourt, 

THAT the recommendation of the City Manager contained in his 
report of July 10, 1979 and quoted above be approved. 


Curbs 
Sidewalks 


Federal 251 
Provincial 12. 5Z 
City 62.5% 


$18 791.74 
9 395.88 


46 979.38 
$75 167.00 


- CARRIED UNANIMOUSLY 


* 


* 


* 


* 


* 


* 


The Court adjourned at approximately 10.05 a.m. 


* * * * 


* * 


The foregoing are Minutes of fcne Special Council 
Meeting (Court of Revision) of /July 10, 1979, 
adopted by Council on July 240lG79. 



CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 


A regular meeting of the Council of the City of Vancouver was 
held on Tuesday, July 10, 1979 in the Council Chamber commencing 
at 9.30 a.m. 


PRESENT: 


ABSENT: 


Mayor Volrich 

Aldermen Bellamy, Boyce, Ford, 

Gerard, Harcourt, Kennedy, 
Little, Marzari and Puil . 

Alderman Rankin 


CLERK TO THE COUNCIL: 


Mrs. M. Kinsella 


PRAYER 

The proceedings in the Council Chamber were opened with prayer, 
offered by the Civic Chaplain, The Reverend Harry Robinson of 
St. John's (Shaughnessy) Church, Vancouver. 


"IN CAMERA" MEETING 

The Council was advised there were matters to be considered 
"In Camera" later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Puil, 

THAT the Minutes of the following meetings be adopted: 

Regular Council (Except "In Camera" portion) - June 26, 1979 
Special Council (Public Hearing) - June 28, 1979 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Ford, 
SECONDED by Aid. Little, 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Volrich in the Chair. 


- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIONS _ 
5^17 . 

1 . Downtown Shoppers Free Bus 

Millar & Coe (1970) Ltd. submitted a letter requesting an 
opportunity to address Council on a petition which they submitted 
from a number of merchants in the West Hastings Street area 
between Granville and Carrall Streets, requesting the Shoppers Free 
Bus be rerouted from Granville Street eastward along Hastings Street, 
rather than along Cordova Street to Carrall Street. 

Council noted a comment from the City Clerk that the City 
Engineer will be reporting to Council on this petition in the near 
future. 

MOVED by Aid. Harcourt, 

THAT the petition from the West Hastings Merchants on the 
Downtown Free Shoppers Bus be referred to the Standing Committee 
on Transportation for consideration; at which time representatives 
of Millar & Coe be invited to be present. 

- CARRIED UNANIMOUSLY 

2. Wheelchair Games in England - 
Grant Request 

In a letter dated June 25, 197 9, Mr. T.O. Parker advised that 
eight people from Vancouver will be competing and coaching at the 
Stoke Mandeville World Championship Wheelchair Games in England. 
These games will be held in July of this year. 

Mr. Parker advised that 10% of the total expenses ($2,800) is 
being assessed to the participants. He therefore requested that 
Council grant some financial assistance to these people. 

MOVED by Aid. Little, 

THAT Council approve a grant of $1,600 from Contingency 
Reserve to assist towards the expenses of those unemployed members 
of the group attending the Stoke Mandeville World Championship 
Wheelchair Games in England . 

- CARRIED BY THE 
REQUIRED MAJORITY 

(Alderman Puil opposed.) 

3 . Pier B-C Redevelopment 

Council noted a letter from Marathon Realty Company Limited 
requesting an opportunity to address it on Marathon's position 
related to proposed B-C Pier redevelopment and possible adjacent 
waterfront development. 

The City Clerk noted that should Council agree to this request the 
delegation will appear at 2:00 p.m. this day. 

MOVED by Aid. Kennedy, 

THAT the request of Marathon Realty Company Limited to address 
Council be approved and representations be heard at 2:00 p.m. this day. 

- CARRIED UNANIMOUSLY 


4 . Ferguson Point Tea House - 

Proposed Expansion and Lease 
Amendments 


The Park Board in a letter dated June 29, 1979, advised Council 
that the Board has approved a new ten-year lease on the Ferguson 
Point Tea House to Mr. Brent Davies. The letter contained details 
of the terms and conditions of the lease and requested Council to 
approve a new ten-year lease to B.D. Teahouse Investments Ltd. and 
Brent Davies for the operation of the Ferguson Point Tea House, 
commencing January 1, 198 or upon completion of the proposed 
expansion, whichever comes first, and the Director of Legal Services 
be requested to execute the new lease. 


Cont'd . . 
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COMMUNICATIONS OR PETITIONS (Cont'd) 

Ferguson Point Tea House - 
Proposed Expansion and Lease 
Amendments (Cont'd) 


The City Manager advised that the Supervisor of Properties 
considers the terms and conditions of the proposed lease to be 
satisfactory. 

MOVED by Aid . Harcourt , 

THAT Council approve a new ten-year lease to B.D. Teahouse 
Investments Ltd. and Brent Davies for the operation of the 
Ferguson Point Tea House commencing January 1, 1980, or upon 
completion of the proposed expansion, based on the terms and conditions 
outlined in the letter from the Park Board dated June 29, 197 9. 

- CARRIED UNANIMOUSLY 


5 . Odessa Trip 

The Mayor requested and received permission to withdraw this 
communication on the basis that confirmation has not yet been 
received from the Soviet Embassy on the details of Council's visit 
to Odessa. 


6 . Relocation of Firehall No. 22 

Council noted a request from Ms. Lynn Sliz to address it when 
the report of the City Manager dated July 4, 1979, on relocation 
of Firehall No. 22 - Marpole, was being considered this day. 

Council noted a similar request from Mr. Bill Wray, representing 
residents opposing the proposed site. 

MOVED by Aid. Harcourt, 

THAT the delegation request be approved and the agenda be 
varied to permit Council to consider the City Manager's Report 
dated July 4, 197 9 on relocation of Firehall No. 22 - Marpole 
at this time. 

- CARRIED UNANIMOUSLY 


CITY MANAGER'S REPORTS 

D. Manager's Report 
July 4, 1979 

Relocation of Firehall No. 22 
Marpole 

Council then considered a City Manager's Report dated July 4, 
197 9, on the relocation of Firehall No. 22 - Marpole, in which the 
Director of Planning reported that Council will be considering 'In 
Camera' later this day, the details of the proposed acquisition of 
three lots (Lots 1 - 3 of Lot 23, Block A, D.L. 319/323/324, Plan 6537) 
at the southeast corner of Park Drive and Shaughnessy Street for 
relocation of Firehall No. 22. 

In the report before Council at this time the Director of 
Planning summarized the background of this matter and reviewed the 
current situation. The Director of Planning stated that residents 
in the area around the proposed site have already expressed concerns 
with respect to relocating the firehall in this vicinity and that 


Cont'd 
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CITY MANAGER'S REPORTS (Cont'd) 

Manager ' s Report 
July 4, 1979 (Cont'd) 

Relocation of Fireball No. 2 2 
Marpole (Cont'd) 


they would be affected by any decision of Council on this matter. 

In the report the City Manager recoinitiends approval of the 
proposed site at the southeast corner of Park Drive and Shaughnessy 
Street for relocation of Firehall No. 22 - Marpole. 

Ms. Sliz indicated that Mr. Wray would be the spokesman on 
behalf of the residents and therefore she would not be addressing 
Council on this matter. Mr. Wray, on behalf of the neighbourhood 
south of Park Drive, addressed Council in opposition to the 
proposed site on the corner of Shaughnessy Street and Park Drive. 
He filed a petition of over 100 names opposing this site and stated 
the community considered that the Firehall should be relocated in 
Oak Park and that some Park Board members would be willing to consider 
this proposal on the basis of a land swap. He indicated that if 
Council deferred a decision on the proposed site the residents would 
make a formal presentation to the Park Board requesting approval of 
the Oak Park site for Firehall No. 22. 

MOVED by Aid. Boyce, 

THAT the matter of relocation of Firehall No. 22 - Marpole 
in Oak Park be again referred to the Park Board for consideration 
on the basis of the City negotiating with the Park Board a land 
swap for City-owned land in the Marpole area. 

- LOST 

(Aldermen Bellamy, Ford, Gerard, Harcourt, Kennedy, 
Little, Puil and the Mayor opposed.) 


MOVED by Aid. Kennedy, 

THAT Council identify the southwest corner of Oak Park as the 
most suitable site for relocation of Firehall No. 2 2 and negotiate 
with the Park Board on this basis. 

- CARRIED 

(Aldermen Ford, Gerard, and Harcourt opposed.) 


* * * 

At this point in the proceedings the Mayor recognized 
Mayor Peter Walsh of Fort St. John and welcomed him to the meeting. 


* * * 


The Regular Council recessed at approximately 10:00 a.m. 
and reconvened at approximately 10:05 a.m. following the Special 
Council (Court of Revision) . 
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CITY MANAGER'S REPORTS (Cont'd) 


A. MANAGER'S GENERAL REPORT 
JULY 6, 197 9 


Works & Utility Matters 
(July 6, 1979) 


The Council considered this report which contains four 
clauses identified as follows: 

Cl . 1: Tender Awards 

CI. 2: Cleaning of Sidewalks Outside of Stores 

Cl. 3: Burrard Street Viaduct 

Cl . 4: Local Improvement - Special Relief 

Lane South of 28th Avenue, Ross to 

Inverness Streets 


Clauses 1-3 inclusive 

MOVED by Aid. Puil, 

THAT clauses 1 and 2 be received for information and the 
recommendation of the City Manager, as contained in clause 3 of 
this report be approved . 

- CARRIED UNANIMOUSLY 


Local Improvement - Special Relief 
Lane South of 28th Avenue, Ross to 
Inverness Streets 

(Clause 4) 


MOVED by Aid. Puil, 

THAT the recommendation of the City Manager, as contained in 
this clause be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 


Social Service & Health Matters 
(July 6, 1979) 

Hildon Hotel, 

50 West Cordova Street 

(Clause 1) 


During consideration of this item the Director of Environmental 
Health advised Council that the operator indicates he is now 
prepared to proceed with the necessary renovations to the Hotel. 
All Fire By-law regulations have been complied with, with the 
exception of one stairway on the fire escape which needs welding 
and which should be repaired in the near future. 

MOVED by Aid. Gerard, 

THAT Council instruct its officials to defer to the end of 
August legal action to vacate the Hildon Hotel, 50 West Cordova 
Street and the City Manager report back at the end of this period 
on the condition of the Hotel. 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S REPORTS (Cont'd) 


A. MANAGER'S GENERAL REPORT 
JULY 6, 197 9 


Building & Planning Matters 
(July 6, 1979) (Cont'd) 

The Council considered this report which contains five 
clauses identified as follows: 

CI. 1: 2705 Point Grey Road 

DPA No. 84112 
Cl. 2: Rezoning Application - 3551 Kingsway 
CI. 3: Riley Park N.I. P. - Hillcrest Park Fieldhouse 
Cl. 4: Development of City-owned Property at the 

N.W. Corner of Dunsmuir and Richards Street 

(Block 35) 

Cl. 5: Measures for Energy Conservation in Buildings 


Clauses 1 and 3-5 inclusive 

MOVED by Aid. Harcourt, 

THAT clause 1 be received for information and the 
recommendations of the City Manager, as contained in clauses 3, 
4, and 5 of this report be approved. 

- CARRIED UNANIMOUSLY 


Rezoning Application - 

3551 Kingsway 

(Clause 2) 


When considering this clause Council noted that the applicant. 
Dr. Whittaker, wished to address it this day on this application. 

MOVED by Aid. Harcourt, 

THAT the rezoning application - 3551 Kingsway, be referred 
to the Standing Committee on Planning and Development as soon as 
possible and Dr. Whittaker be invited to appear before the 
Committee when this matter is being considered. 

- CARRIED UNANIMOUSLY 


Licenses & Claims Matters 
(July 6, 197 9) 

City Pound 
(Clause 1) 

Council noted a request from Mr. Peter Hamilton of the Animal 
Defence and Anti-Vivisection Society of B.C. to address it on 
this matter. 

MOVED by Aid. Harcourt, 

THAT the delegation request be approved and consideration of 
this matter be deferred to the Council meeting of July 24, 1979. 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S REPORTS (Cont'd) 


A. MANAGER'S GENERAL REPORT 
JULY 6, 197 9 (Cont'd) 


Fire & Traffic Matters 
(July 6, 1979) 

The Council considered this report which contains two 
clauses identified as follows: 

CI. 1: Bus Service to Granville Island 
CI. 2: Sidewalk Cafe - Frisby's Railcar Restaurant, 
North Foot Carrall Street 


Bus Service to Granville Island 
(Clause 1) 


MOVED by Aid. Harcourt, 

THAT the recommendation of the City Manager, as contained in 
this clause be approved. 

- CARRIED UANIMOUSLY 


Sidewalk Cafe - Frisby's Railcar 
Restaurant, North Foot Carrall 
Street 

(Clause 2) 


MOVED by Aid. Bellamy, 

THAT the recommendation of the City Manager, as contained in 
this clause be approved. 

- CARRIED UNANIMOUSLY 


Finance Matters 
(July 6, 1979) 

The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Investment Matters (Various Funds) May 1979 
Cl. 2: Community Music School - Scholarships 
Cl. 3: Acoustics in Council Chamber 


Clauses 1 and 2 

MOVED by Aid. Puil, 

THAT the recommendation of the City Manager, as contained in 
clause 1 of this report be approved and clause 2 be received for 
information. 

- CARRIED UNANIMOUSLY 


Acoustics in Council Chamber 
(Clause 3) 


MOVED by Aid. Harcourt, 

THAT the recommendation of the City Manager contained in 
this clause be not approved. 


- LOST 

(Aldermen Bellamy, Boyce, Ford, Gerard, Kennedy, 
Little, Rankin and the Mayor opposed.) 

Cont'd . . . 
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CITY MANAGER'S REPORTS (Cont'd) 

A. MANAGER'S GENERAL REPORT 
JULY 6, 1979 (Cont'd) 

Finance Matters 
(July 6, 1979) (Cont ' d ) 

Acoustics in Council Chamber 
(Clause 3) (Cont'd) 


MOVED by Aid. Boyce, 

THAT the recoiranendation of the City Manager contained in 
this clause be approved. 

- CARRIED 

(Aldermen Harcourt, Little, Marzari and Puil opposed.) 


Property Matters 
(July 6, 1979) 

The Council considered this report which contains nine 
clauses identified as follows: 


CI. 

1: 

CI. 

2: 

CI. 

3 : 

CI. 

4: 

CI. 

5: 

CI. 

6: 

CI. 

7: 

CI. 

8 : 

CI. 

9: 


Cancellation and Lease of 
183 and 1836 West 5th Avenue 
Mt. Pleasant N.I. P. - Kivan Lease 
Champlain Heights - Enclave 2 Subdivision 
Renewal of Leases - South Kent Avenue between 
Eraser and Chester Streets and Chester and 
Ross Streets 

Sale of Various Properties 
Lease of City-owned Land, situated W/S of 
Hudson Street, south of Vancouver and Lulu 
Island Railway Right of Way 

Old Number 15 Firehall, 2705 Cambridge Street 
Protection to Mortgage Lenders on Strata Lots 
in False Creek and Champlain Heights 
Rent Review - Bowell McLean Motor Co. Ltd., 
Vacant Lots, Glen Drive 


Clauses 1-9 inclusive 

MOVED by Aid. Puil, 

THAT the recommendations of the City Manager, as contained in 
clauses 1, 2, 3, 4, 5, 6, 7, 8 and 9 of this report be approved. 

- CARRIED UNANIMOUSLY 


B . Manager ' s Report 
(June 27, 1979) 

Group Home at 16 06 East 
15th Avenue 


Council noted a request from Mr. Joswig to address it on this 
matter at its meeting of July 24, 1979. 

MOVED by Aid. Little, 

THAT the delegation request of Mr. Joswig be approved and 
consideration of this matter be deferred to the meeting of July 24, 
1979. 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S REPORTS (Cont'd) 


C . Manager ' s Report 
(June 21, 1979) 

Complaint re 3737 West King 
Edward Avenue 


When considering this clause the Mayor requested the Director 
of Pemnits and Licenses to ask the Police Department to consider 
waiving the need for a petition complaining of noise from neighbours 
when continuous complaints are received on a specific dwelling. 
The Director of Permits and Licenses indicated he would so do. 

MOVED by Aid. Puil, 

THAT the report of the City Manager dated June 21, 1979, on 
complaint re 3737 West King Edward Avenue, be received and staff 
requested to take whatever actions are necessary to control the 
noise problem related to this dwelling. 

- CARRIED UNANIMOUSLY 

D. Manager's Report 
(July 4, 1979) 

Relocation of Firehall No. 22 - 
Marpole 

For Council action see pages 3 & 4. 


E . Manager ' s Report 
(July 6, 1979) 

Balmoral Hotel - 

159 East Hastings Street 

MOVED by Aid. Little, 

THAT the licensee of the Balmoral Hotel, 159 East Hastings 
Street be again requested to appear before Council as soon as 
possible to show cause why his business license for the pub 
operation should not be further suspended. 

- CARRIED UNANIMOUSLY 

F. Manager's Report 
(June 14, 1979) 

Tender No. 35-79-1 - 
Landfill Compactor 

When considering this report Council noted a request from 
Mr. Andrews, a low bidder, to address Council on this matter. Council 
was advised that the City Engineer requested that this matter be 
dealt with this day. 

MOVED by Aid. Kennedy, 

THAT the request of Mr. Andrews to address Coiincil be approved 
subject to the recoraihended bidder also being present to address 
Council when this matter is dealt with later this day. 

- CARRIED UNANIMOUSLY 

G . Manager ' s Report 
(July 9, 1979) 

197 9 Arbitration Award - Vancouver 
Policemen's Union Negotiations 


For Council action see page 19. 
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Board of AcJminis tration, January 22, 1971 (PROPERTIES) . 


3. Willow Street end North of G.P.R. R/W 

Water Lot 3653 N/S 6th Avenue 

The Supervisor of Property and Insurance reports as follows: 

"The City street end and Provincial Government water 
lot were leased to Alberta Lumber Company Limited for 
lumber storage from January 1st, 1955 ^or 21 years at 
a rental based on 6% of the assessed value, plus 
taxes, and plus the rental charged by the Provincial 
Government for the water lot. This formula produced 
a gross rental of $3^6.27 per month during 1970. No 
buildings are on the property. The rental is subject 
to review every 5 years. 

The rent was reviewed in I960 and 1965 with the result 
that the taxes, plus 6% of the assessed value formula 
produced a rental in conformity with rentals charged 
by the Canadian Pacific Railway and the Provincial 
Government . 

As a result of the False Creek acquisition, the City 
now owns the water lot and extended negotiations with 
Alberta Lumber have resulted in their agreement to pay 
an increased rental of $507*77 per month, plus taxes, 
as of February 1, 1971. This formula produces a 
rental of $627 .1+2 per month based on 1970 taxes. 

The leased area is in Stage I of the False Creek 
Development Plan and early 1973 is the target date for 
the start of construction. The City has the right to 
cancel the present lease on 90 days notice. 

RECOMMENDED that effective February 1, 1971, the rent 
of the above-noted property be increased to $507.77 
per month, plus property taxes, as if levied." 

four Board 

* 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
a.nd Insurance be adopted. 


FOR ADOPTION SEE PAGE(S) 
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STANDING COMMITTEE AND OTHER REPORTS 


I. Part Report of Standing Committee 
on Planning and Development 
(June 21, 1979) 


Monthly Status Report on 
Rezoning Applications 
(Clause 1) 


MOVED by Aid. Harcourt, 

THAT the recommendation of the Committee, as contained in 
this report, be approved. 

- CARRIED UNANIMOUSLY 


II. Report of Standing Committee 
on Community Services 
(June 21, 1979) 


The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Liquor Permit Application - 

1184 Denman Street 

D.P.A. No. 84054 
CI. 2: Status Report on Hotel Vancouver - 

Compliance with Fire By-law 
CI. 3: Compulsory Treatment of Chronic 

Alcoholics 


Liquor Permit Application - 

1184 Denman Street 

D.P.A. No. 84054 

(Clause 1) 


MOVED by Aid. Bellamy, 

THAT the recommendation of the Committee, as contained in this 
clause, be approved. 

- CARRIED UNANIMOUSLY 


Status Report on Hotel Vancouver - 
Compliance with Fire By-law 
(Clause 2) 


When considering this clause Council noted that Phase I of the 
renovations of the hotel are nearing completion and that construction 
of Phase II is expected to start in about six months. 

MOVED by Aid. Puil, 

THAT the recommendation of the Committee contained in this 
clause be approved. 

FURTHER THAT the Fire Chief be instructed to discontinue the 
submission to the Community Services Committee of Monthly Status 
Reports on Hotel Vancouver Compliance of the Fire By-law unless the 
City has cause for complaint. 

- CARRIED UNANIMOUSLY 


Cont'd. 
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STANDING COMMITTEE AND OTHER REPORTS (Cont'd.) 


Report of Standing Committee 
on Community Services 
(June 21, 1979) (Cont'd.) 


Compulsory Treatment of Chronic 
Alcoholics 

(Clause 3) 


MOVED by Aid. Little, 

THAT the recommendation of the Committee, as contained in this 
clause, be approved. 

- CARRIED 

(Alderman Bellamy opposed.) 


III. Part Report of Standing Committee 
on Finance and Administration 
(June 21, 1979) 

The Council considered this report which contains two clauses 
identified as follows: 

CI. 1: Audience Development Program 
CI. 2: Report from the Emergency Planning 
Committee 


Audience Development Program 
(Clause 1) 

MOVED by Aid. Puil, 

THAT the recommendations of the Committee contained in this 
clause be approved after amending recommendation B by inserting the 
words "bus shelter" after the word "free" in recommendation B. 

- (referred) 

MOVED by Aid. Harcourt, 

THAT this matter be referred back to the Standing Committee 
on Finance and Administration for further consideration when a 
City Manager's report on the Audience Development Program is before 
it. 

- CARRIED 

(Aldermen Puil and Little opposed.) 


Report from the Emergency 
Planning Committee 
(Clause 2) 


MOVED by Aid. Puil, 

THAT Vancouver City Council approve the Basic Plan to the 
City of Vancouver Emergency Plan as a basis for co-ordinating the 
emergency response to natural and man-made emergencies that occur 
within or adjacent to the City of Vancouver. 

FURTHER THAT recommendations B, C and D of the Committee, 
contained in this clause be approved. 

- CARRIED UNANIMOUSLY 
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Cont'd. 
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IV. Report of Standing Committee 
on Transportation 
(June 28, 1979) 


The Council considered this report which contains three clauses 
identified as follows: 

CI. 1: Review of Traffic Conditions: 

Burrard Street Between 1st Avenue 

and Broadway 
CI. 2: Illegal Roadside Vending - 

City Streets 
CI. 3: Cancellation of Bus Stop: 

South Side Cornwall Street at 

Burrard Street 


Review of Traffic Conditions: 
Burrard Street Between 1st Avenue 
and Broadway 

(Clause 1) 


MOVED by Aid. Kennedy, 

THAT the recommendations of the Committee, as contained in 
this clause, be approved. 

- CARRIED 

(Aldermen Ford, Harcourt and Marzari opposed.) 


Illegal Roadside Vending - 
City Streets 

(Clause 2) 

When considering this clause. Council noted a request from 
Mr. Hans Penner to address it on this matter at its meeting of 
July 24, 1979. 

MOVED by Aid. Kennedy, 

THAT the delegation request be approved and consideration of 
this clause be deferred to that time. 

- CARRIED UNANIMOUSLY 


Cancellation of Bus Stop: 
South Side Cornwall Street 
at Burrard Street 
(Clause 3) 

MOVED by Aid. Kennedy, 

THAT the recommendation of the Committee, as contained in this 
clause, be approved. 

- CARRIED UNANIMOUSLY 


Cont'd. 
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STANDING COMMITTEE AND OTHER REPORTS (Cont'd.) 


V. Report of Standing Committee on 
Finance and Administration 
(June 28, 1979) 


The Council considered this report which contains two clauses 
identified as follows: 

CI. 1: Tenders Nos. 795 and 796 

Contracts for Street and Lane 
Paving 

CI. 2: Children's Centre of the Arts 
and Sciences 


Clauses 1 and 2 

MOVED by Aid. Puil, 

THAT the recommendations of the Committee, as contained in 
clauses 1 and 2 of this report, be approved. 

- CARRIED UNANIMOUSLY 


VI. Joint Report of the Vancouver 
and Burnaby Transportation 
Committees 

(June 21, 1979) 


Matters of Mutual Concern 
Between Vancouver and 
Burnaby 

(Clause 1) 

MOVED by Aid. Kennedy, 

THAT this report be received for information. 

- CARRIED UNANIMOUSLY 
******************* 


The Council recessed at approximately 11.10 a.m. for an 
"In-Camera" meeting and reconvened at approximately 2.00 p.m. with 
the same members present together with Alderman Rankin. 
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DELEGATIONS 


Pier BC Redevelopment 

As agreed to by Council earlier this day Mr. Don Murray, 
General Manager, Development, B. C. Division, Marathon Realty Company 
Limited, addressed Council on Marathon's position vis-a-vis the 
proposed Pier BC Redevelopment and possible adjacent waterfront 
developments . 

Mr. Murray read from a brief which was circulated to Council. 
The brief intimated that Marathon enthusiastically supports the 
proposed development of Pier BC for a Trade/Convention Centre and 
will attempt to work with the City on the concurrent development of 
its adjacent waterfront lands; Marathon has no pre-conceived notions 
or proposals for development of its property; Marathon needs to have 
specific and detailed information from the City on the nature of 
waterfront development it will support and the basis of cost-sharing 
of necessary services for the development before proceeding with 
detailed design, engineering and analysis. Mr. Murray indicated some 
of the questions that the City needs to answer are - what elevation 
would be considered grade, parking ratio and open space requirements 
as well as massing, siting and permitted uses. 


The Director of Planning responded to Mr. Murray's brief and 
emphasized the City has provided Marathon with all the information 
which the City has available in relation to the proposed Pier BC 
development. 

Mr. Murray reiterated Marathon's invitation to Council to meet 
with them on July 11, 1979 to discuss this matter in detail. The 
Mayor suggested to Mr. Murray that following the July 11th meeting 
he (Mr. Murray) meet with him, the City Manager, Director of Planning 
and City Engineer to identify specific information needed by 
Marathon from the City. 

The Mayor then thanked Mr. Murray for his presentation. 

FOR COUNCIL ACTION SEE PAGE(S)....iH--. J 
1. Strata Title Conversion Application - 
May fair Hotel - 845 Hornby Street 

Council on May 29, 1979, when considering a report of the City 
Manager on an application from Techram Securities Limited to convert 
the Mayfair Hotel, 845 Hornby Street to strata title ownership, 
deferred consideration of the application pending a report from the 
Director of Planning on relevant strata legislation and the history 
of the Mayfair Hotel. At that time Council resolved that the owners 
of the Mayfair Hotel be invited to address it when the requested 
report was being considered. 

Submitted this day was a City Manager's report dated July 3, 1979 
giving the information requested by Council and basically recommending 
that the application be approved subject to the conditions set out in 
the City Manager's report of May 25, 1979 which was also before 
Council this day. 

Mr. G. J. Phillips, representing the Hungry Pilgrim Restaurant 
Corporation, a tenant in the Mayfair Hotel, addressed Council and 
requested deferral of this matter to permit his client to obtain 
information on the strata title proposal of Techram Securities Limited. 
Mr. Phillips stated that his client had only yesterday become aware of 
the strata title conversion application on behalf of the Mayfair Hotel. 


Cont'd. 
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1. Strata Title Conversion Application - 

Mayfair Hotel - 845 Hornby Street (Cont'd.) 

Mr. B. Kaplan of Techram Securities Limited, in response to a 
query from the Mayor reluctantly agreed to deferral of this matter 
to the next meeting of Council. 

MOVED by Aid. Bellamy, 

THAT consideration of the Strata Title Conversion Application 
on the Mayfair Hotel, 845 Hornby Street, be deferred to the July 24th 
meeting of Council at which time representations be heard from 
interested parties. 

- CARRIED UNANIMOUSLY 


Alderman Rankin requested the Director of Legal Services 
report to Council on the implications of By-law enforcement relevant 
to strata title conversions. The Mayor so directed. 


2 . Community Services Grant Appeal 

Council on June 19, 1979 did not approve the recommendation of 
the Community Services Committee that $4500.00 be granted to the 
Senior Citizens Outreach Society. 

Mrs. J. Russell, noting that Alderman Harcourt was not present 
at this time, requested deferral of this matter to later in the 
meeting pending the arrival of the Alderman. 

MOVED by Aid. Rankin, 

THAT consideration of this matter be deferred to later 
this day. 

- CARRIED UNANIMOUSLY 


3. Proposed Neighbourhood Pub - 

2802 West 4th Avenue - Application 
by Mr. K. Eayds 

Council on May 29, 1979, having received results of a plebiscite 
conducted on a proposed neighbourhood pub at 2802 West 4th Avenue, 
approved the application of Mr. K. Eayds for a neighbourhood pub 
at this address. 

Council on June 19, 1979, agreed to hear a delegation from 
Mr. J. Ball opposing the proposed neighbourhood pub at 2802 West 4th 
Avenue when the relevant report from the City Manager was before it. 

Before Council for information was a City Manager's report 
dated July 5, 1979 in which the City Clerk reported that Mr. Ball 
contended that the information sheet submitted with the plebiscite 
was incorrect in that Mr. Eayds had stated that six parking spaces 
would be provided for pub patrons at an adjacent gas station and this 
was not, in fact, correct. In the report the City Clerk advised that 
the applicant now indicates that his development permit application 
(not yet submitted) will be based on providing six underground spaces 
and no parking on an adjacent gas station. The applicant stated 
that the six parking spaces to be provided are sufficient to meet the 
City's neighbourhood pub guidelines. 


Cont'd. 
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3. Proposed Neighbourhood Pub - 

2802 West 4th Avenue - Application 
by Mr. K. Eayds. (Cont'd.) 

Mr. Ball addressed Council and read from a brief, previously 
circulated, in which he contends that the information submitted to 
the voters was not correct as neither of the gas stations adjacent 
to the proposed pub had ever agreed to provide parking for pub 
patrons. The brief also stated that, in his opinion, without this 
additional parking the proposed pub would create parking problems 
in the area adjacent to it as well as increasing traffic flow. The 
brief requested that Council conduct another vote in the area, based 
on accurate information on the proposed pub, to determine the wishes 
of the citizens in this regard. 

Mr. Ball indicated that he has a petition containing 700 
signatures demanding another vote on this pub. 

Mr. Eayds, the applicant, addressed Council and stated that 
the information contained on the information sheet circulated with 
the plebiscite and signed by him was inadvertently incorrect and 
that he had not obtained six additiona!]. parking spaces at an 
adjacent gas station. He had submitted the information on the 
additional parking spaces on the basis of preliminary information 
which subsequently proved wrong. He stated that he has committed 
himself to a considerable amount of money in relation to this 
neighbourhood pub and requested Council to re-affirm its original 
approval of the proposed pub. He also stated that the final public 
floor area will be between 940 and 1000 sq. ft. and according to 
the guidelines, five parking spaces would be required and, in fact, 
he will be providing six. 


Ms. E. 0' Grady, a resident of Killarney Manor stated that all 
the occupants of this building are in favour of the proposed pub. 

Two other residents of the area spoke in opposition to the 
proposed pub. 

MOVED by Aid. Gerard, 

THAT the City Clerk be instructed to conduct a further 
plebiscite within a four-block radius of the proposed neighbourhood 
pub at 2802 West 4th Avenue giving full and accurate information on 
all aspects of the proposed pub. 

FURTHER THAT this plebiscite be conducted at the City's 
expense, with the source of funds being Contingency Reserve. 

- CARRIED 


MOVED by Aid. Harcourt (in amendment) 

THAT the costs of the plebiscite be borne 50% by the applicant 
and 50% by the City. 

- LOST 

(Aldermen Bellamy, Boyce, Ford, Kennedy, Little, 
Marzari, Rankin and the Mayor opposed.) 

The amendment having lost the motion by Aid. Gerard was put 
and carried with Aldermen Bellamy, Harcourt, Kennedy, Puil and 
Marzari opposed. 
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CIVIC RECOGNITION 


Retirement - Mr. R. MacVicar 

At this point in the proceedings, the Council recognized 
Mr. R. MacVicar of the Permits & Licenses Department who is retiring 
from the City service on July 31, 1979 after 48 years of service. 

The Mayor presented an engraved plaque and Certificate to 
Mr. MacVicar. Mr. MacVicar responded in appreciation. 


***************** 


The Council recessed at approximately 4.00 p.m. to reconvene 
at approximately 4.20 p.m. 

****************** 


DELEGATIONS (Cont'd.) 


2. Community Services Grant Appeal (Cont'd.) 


As agreed to earlier this day. Council heard representations 
from Mrs. Russell appealing Council's decision not to approve a 
grant of $4500.00 to the Senior Citizens Outreach Society. 

Mrs. Russell reviewed the activities of the Society and 
requested Council to approve a grant of $4000.00 to cover rental 
of the Society's premises from August 1, 1979 to March 31, 19 80. 

MOVED by Aid. Kennedy, 

THAT Council approve a grant of $4000.00 to the Senior Citizens 
Outreach Society, the source of funds to be Contingency Reserve. 

- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 


4. Greater Vancouver Artists' 
Gallery - Grant Request 

Council on June 26, 1979 deferred the report of the Standing 
Committee on Finance and Administration dated June 21, 1979 on the 
Greater Vancouver Artists' Gallery Society to hear delegations on 
this matter. 

The Committee's report submitted the following for Council's 
consideration : 

A. THAT City Council approve a further grant of 

$10,000 as the balance of the City share of the 
1979 operating budget, to be provided on a 
matching basis with funds raised by the Society, 
up to a maximum of $10,000. 


Cont'd. 
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DELEGATIONS (Cont'd.) 


4. Greater Vancouver Artists' 

Gallery - Grant Request (Cont'd.) 

B. THAT the fund raising programs listed in the 
Manager's report and outlined in the Society's 
brief (attached) dated May 10, 1979, be approved 
and that the revenue from the sale of art be 
deposited with the City and credited to the 
Society as part of its fund raising effort. 

C. THAT the Artists Gallery use its best efforts 
to secure a Federal works grant, the purpose of 
which is to reinstate the art purchasing program 
in 1980 and further that City Council approve 
and support this effort. 


Mr. S. Dadson, Greater Vancouver Artists' Gallery and 
Ms. N. Blanck, Central Visual Artists Association addressed Council 
in support of the Greater Vancouver Artists' Gallery and gave reasons 
why Council should continue funding the Society. 

Ms. Blanck filed a petition containing 5000 signatures supporting 
the activities of the Artists' Gallery. 

MOVED by Aid. Puil, 

THAT the recommendations of the Committee be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 
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CITY MANAGER'S REPORTS (Cont'd) 


F . Manager ' s Report 
(June 14, 1979) 

Tender No. 35-7 9-1 - 
Landfill Compactor 

Earlier this day Council deferred consideration of the City 
Manager's Report dated June 14, 1979, on Tender No. 35-79-1 - 
Lanfill Compactor, to permit the tenderers for 80,000 pound machines 
an opportunity of addressing Council. 

The City Engineer and the Assistant City Engineers, Water, 
Sanitation and Materials Division and Departmental Services and 
Sewers Division, reviewed the report for Council's information as 
well as their reasons for recommending that Council accept Bid No. 7, 
from F. & F. Equipment Ltd. for one only Tana model 40 Compactor 
at a total cost of $261,859 plus 4% Provincial sales tax. 

Mr. Andrews, Regional Manager, Bomag Canada, one of the bidders 
for this tender, addressed Council and stated his firm's bid was 
approximately $1,200 lower than the one recommended by the City 
Engineer. He also claimed that his machine was as efficient as the 
one chosen. In addition the Bomag machine is built in Canada, 
whereas the Tana machine is manufactured in the United States. 

Mr. Foran, F. & F. Equipment Ltd., which submitted the bid 
on the Tana model 40 Compactor, addressed Council in support of his 
Company's position in this matter. 

MOVED by Aid. Puil, 

THAT the recommendation of the City Manager contained in his 
report dated June 14, 197 9, be approved. 


During an 'In Camera' meeting earlier this day Council had 
agreed to discuss this matter in Open Council. The Mayor stated 
the Police Board will be examining the arbitrator ' s award very 
carefully and expressed concern with a number of the award items. 
A number of members of Council also expressed their dissatisfaction 
with the award and they expressed the opinion that this could set a 
precedent for other union negotiations with the City. 

It was suggested that a delegation comprising the Mayor and 
members of Council s^ek a meeting with the appropriate Provincial 
Government Ministers to discuss the impact of the Essential Services 
Act and the Police Act on union negotiations. 

The Mayor indicated that he will follow-up on this suggestion. 

MOVED by Aid. Bellamy, 

THAT the report of the City Manager dated July 9, 1979, be 
received for information. 


- CARRIED UNANIMOUSLY 


G. 


Manager ' s Report 
(July 9, 1979) 



1979 Arbitration Award - Vancouver 
Policemen's Union Negotiations 


- CARRIED UNANIMOUSLY 


CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, February 2, 1971, in the Council Chamber at 
approximately 9:30 A.M. 

PRESENT : His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 
Hardwick, Linnell, Rankin, 
Sweeney and Wilson 

ABSENT : Alderman Phillips 

CLERK TO THE COUNCIL : R. Thompson 

PRAYER The proceedings in the Council Chamber were opened 
with prayer. 


ACKNOWLEDGMENT There were present in the Council Chamber 

students from The New School, under the 
direction of Mrs. James. 


'IN CAMERA ' MEETING 

The Council agreed to an 'In Camera' meeting later this 

day. 

ADOPTION OF MINUTES 

MOVED by Aid. Linnell, 
SECONDED by Aid. Wilson, 

THAT the Minutes of the Regular Council meeting (including 
'In Camera'), dated January 26, 1971, be adopted after amendment 
to Page 9, re New Provincial Courts (Vancouver) Complex by 
changing (a) regarding additional Court Rooms, to read as follows: 

'for inclusion of two additional Court Rooms 
on the appropriate upper floor'. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT this Council resolve itself into Committee of the Whole, 
His Worship the Mayor in the Chair. 

- CARRIED 


The Council (in Committee) recessed to continue with a 
particular Report Reference in #1 Committee Room. 

REPORT REFERENCE 

Phillips, Barratt and Freeway Connection: Georgia 

Partners (Mr. L. Narod) Viaduct to Highway ff401 

At the conclusion of this oral representation as a progress 
report, it was noted the consultants expect their next report to 
the Council to be a final report with various recommendations 
including cost estimates. The report can be expected in June, 1971. 

It was also noted that there is a Liaison Committee on which 
citizens in the area are represented and this Committee has received 
a similar progress report. 
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RISE FROM COMMITTEE OF THE WHOLE 

MOVED by Aid. Bellamy, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Bellamy, 
SECONDED by Aid. Ford, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


BY-LAWS 


1. A BY-LAW TO AMEND BY-LAW 

NO. 3575, BEING THE ZONING 
AND DEVELOPMENT BY-LAW. 
(Alcohol Treatment Facilities) 


MOVED by Aid. Little, 
SECONDED by Aid. Boyce, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 


The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments , it was 

MOVED by Aid. Little, 
SECONDED by Aid. Boyce, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

(Aldermen Bellamy, Kennedy and the Mayor excused from voting.) 

2. A BY-LAW TO AMEND BY-LAW 

NO. 4054, BEING THE STREET 
NAME BY-LAW 


MOVED by Aid. Little, 
SECONDED by Aid. Harcourt, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 


The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Little, 
SECONDED by Aid. Harcourt, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 


- CARRIED UNANIMOUSLY 
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MOTIONS 


A. Allocation of Lands for 
Lane Purposes 
(South 10 feet of Lot 10 
Block 313, District Lot 526 
Plan 590) 


MOVED by Aid. Little, 
SECONDED by Aid. Puil, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver for lane purposes land in the City of Vancouver, Province 
of British Columbia, more particularly known and described as 
follows : 

South 10 feet of 
Lot 10 
Block 313 
District Lot 526 
Plan 590 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for lane 
purposes and declared to form and to constitute portion of a lane. 

- CARRIED UNANIMOUSLY 


B. Allocation of Lands for 
Road Purposes 

(Portion of Lot A of Lots 1 to 7 
and 10 to 16 and of Subdivisions 
3 and 4, Blocks 1 and 2 of Block 
11, District Lot 39 3, Group One, 
New Westminster District, 
Plan 9141) 


MOVED by Aid. Little, 
SECONDED by Aid. Puil, 

THAT WHEREAS the registered owner has conveyed to the City of 
Vancouver for road purposes land in the City of Vancouver, Province 
of British Columbia, more particularly known and described as follows: 

All that portion of Lot A of Lots 1 to 7 and 10 to 16 
and of Subdivisions 3 and 4, Blocks 1 and 2 of Block 11, 
District Lot 39 3, Group One, New Westminster District, 
Plan 9141, lying northerly of a line joining a point in 
the northwesterly limit of said Lot A, 5 feet southwesterly 
from the most northerly corner of said Lot A and a point 
in the northeasterly limit of said Lot A, 5 feet south- 
easterly from the most northerly corner of said Lot A, the 
same as shown outlined red on plan prepared by G. Girardin, 
B.C.L.S., dated April 30, 1979, and marginally numbered 
LF 9082, a print of which is hereunto annexed. 

AND WHEREAS it is deemed expedient and in the public interest to 
accept and allocate the said lands for road purposes; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for road 
purposes and declared to form and to constitute portion of a road. 


- CARRIED UNANIMOUSLY 
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MOTIONS (Cont'd) 


1. Englesea Lodge, 

204 6 Beach Avenue 

Council noted a delegation request on behalf of the Englesea 
Lodge Coitunittee for the meeting of July 24, 197 9. 

MOVED by Aid. Kennedy, 
SECONDED by Aid. Harcourt, 

THAT the request of the Englesea Lodge Committee to address 
Council at its meeting on July 24, 1979, be approved and consideration 
of Alderman Kennedy's motion on this matter be deferred to that 
time . 

- CARRIED UNANIMOUSLY 


ENQU IRIES AND OTHER MATTERS 


Alderman Ford - suggested that as a number of 

Council members will be visiting 
Cancellation of July 31st Odessa the week of July 30th, 

Council Meeting the Council meeting of July 31st 

be cancelled. 

MOVED by Aid. Ford, 
SECONDED by Aid. Puil, 

THAT the Council meeting of July 31, 1979, be cancelled and 
the schedule of Council meetings for 1979 be varied accordingly. 

- CARRIED UNANIMOUSLY 

questioned the wisdcan of Council 
commencing its meeting at 9:30 a.m. 
during July and August as it 
appeared evening or late afternoon 
meetings would still be necessary. 

The consensus of Council was to 
retain the 9:30 a.m. starting 
time during July and August. 


referred to the fact that when this 
item was considered by Council at 
its meeting on June 26, only eight 
members of Council were present 
one of whom voted against the 
motion to approve a grant to this 
organization and therefore the 
grant was not approved. 

He requested that Council reconsider 
the request from Sport B.C. Summer 
Sports Program for a grant of 
$7,500. 

The Mayor agreed to do so. 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Harcourt, 

THAT Council approve a grant of $7,500 to Sport B.C. Summer 
Sports Program with the source of funds being Contingency Reserve. 

- CARRIED BY THE 
REQUIRED MAJORITY 

(Alderman Puil and the Mayor opposed.) 


Alderman Ford - 

Starting Time of 9:30 a.m. 
for Council Meetings 


Alderman Bellamy - 

Grant to Sport B .C . - 
Summer Sports Program 
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ENQUIRIES AND OTHER MATTERS (Cont'd) 

Alderman Marzari - requested that the Director of 

Planning and the City Engineer repor 
Shaughnessy Hospital on the status of the Shaughnessy 

Expansion Hospital Expansion with special 

reference to traffic and parking 
problems in the area. 

The Mayor so directed. 

* * * 


The Council recessed at approximately 5:30 p.m. to reconvene 
in the Council Chamber at approximately 7:30 p.m. with Alderman 
Harcourt, Deputy Mayor, in the Chair and the following members 
present: 

Aldermen Bellamy, Boyce, Ford, Gerard, Little, 
Marzari, Puil and Rankin. 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Boyce, 
SECONDED by Aid. Bellamy, 

THAT this Council resolve itself into Committee of the Whole, 
Alderman Harcourt, Deputy Mayor, in the Chair. 

- CARRIED UNANIMOUSLY 


DELEGATIONS (Cont'd) 


5 . B.C. Hydro Transit Cutbacks 

Council on June 26, 1979 agreed to hear delegations on a motion 
submitted by Alderman Rankin on the above matter. Council then 
heard representations in favour of the motion from the following: 


Joseph Arnaud 
Jean Swanson 

W. Hutton 
Bonnie Agnew 
A. Griffin 
Debra Lewis 
Sol Jackson 

Doug Fleming 

Valgeet Johl 
Patrick Burke 

Nathan Davidowicz 

Moe Sihota 

Phil Hebbard 
P. M. Figueroa 
Carole Walker 

Bruce Yorke 


Downtown Eastside Residents' 
Association - (Brief) 

Amalgamated Transit Union - (Brief) 

RAPE Relief - (Brief) 

First United Church 

Vancouver Status of Women - (Brief) 

Killarney-Champlain Citizens for 
Action Association 

Simon Fraser University (Students' 
Society) - (Brief) 

U.B.C. (Alma Mater Society) - (Brief) 

Canadian Scientific Pollution and 
Environmental Control Society 

Kensington Citizens Neighbourhood 
Improvement Program Planning 
Committee 

East-Indian Citizens Welfare 
Association - (Brief) 

N.D.P. Little Mountain Constituency 

Communist Party of Canada - (Brief) 

West End Traffic Committee & Citizens 
for Rapid Transit 

C.O.P.E. 


Cont'd. 
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DELEGATIONS (Cont'd.) 


5. B.C. Hydro Transit Cutbacks (Cont'd.) 


MOVED by Aid. Rankin, 

THAT WHEREAS B.C. Hydro is planning more bus cutbacks for 
the City of Vancouver to be effective July 20; 

AND WHEREAS the cutbacks will result in the elimination of 
42 bus trips per day; 

AND WHEREAS the cutbacks proposed for July 20 are part of a 
whole series of cuts which have caused service within the City to 
deteriorate steadily for the last three years; 

THEREFORE BE IT RESOLVED THAT: 

1. Vancouver City Council strongly protest the proposed cutbacks 
to the Provincial Government, and 

2. Vancouver City Council immediately ask for a meeting with the 
Provincial Government to discuss the problem of deteriorating 
public transit within the City and the need for an adequate 
subsidy to improve public transit. 

- CARRIED 

(Alderman Little opposed.) 


RISE FROM COMMITTEE OF THE WHOLE 

MOVED by Aid. Puil, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Puil, 
SECONDED by Aid. Boyce, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


****** 


The Council adjourned at approximately 10.25 p.m. 



CITY CLERK 


MANAGER'S REPORT 

DATE July 3rd, 1979 

TO: Vancouver City Council 

SUBJECT: Strata Title Conversion Application - Mayfair Hotel - 845 Hornby St. 
CLASSIFICATION: INFORMATION AND RECOMMENDATION 


The Director of Planning reports as follows: 

"On May 29, 1979 Council considered the City Manager's report to Council 
of May 25, 1979 in respect of an application by Techram Securities Ltd., 
owners of 845 Hornby Street (Lots Hh of 29, 30, 31 and Sh 32, Block 60, 
D.L.541, Plan 210) to convert the existing hotel to strata title owner- 
ship. Council resolved: 

"That consideration of this matter be deferred pending a report 
from the Director of Planning on the relevant strata legisla- 
tion and on the history of this building. 

FURTHER THAT when this report is before Council the owners of 
845 Hornby Street be invited to address Council. " 

A copy of the City Manager's report to Council of May 25, 1979 is attached 
as Appendix A. 

Strata Title Conversion and the Strata Titles Act . 

The provision requiring an "approving authority" to give consideration and appro- 
val to the conversion of previously occupied buildings to strata title ownership 
was introduced into the Strata Titles Act in 1973. Section 5 of the Strata Titles 
Act, except for some minor changes, has remained basically unchanged since that 
time. 

mffi'nl!*'°' 5. (1) On the conversion into strata lots of a previously occupied 
buudinp. building by an owner-developer, the approving authority may, notwith- 
standing any other Act, 

(a) approve the strata plan, or 

(b) refuse to approve the strata plan, or 

(c) refuse to approve the strata plan until terms and conditions 
imposed by the approving authority are met, 

and its decision is final. 

(2) In its decision under section (1), the approving authority 

(a) shall not approve the conversion unless the buildings included 
in the strata plan substantially comply with the applicable by- 
laws of the municipality, or, where the buildings are not situ- 
ated within a municipality, they substantially comply with the 
National Building Code of Canada issued by the Associate 
Committee on the National Building Code, National Research 
Council, as amended from time to time, and with any other 
by-laws that may apply to those buildings, 

(b) shall consider 

(i) the priority of rental accommodation over privately 
owned housing in the area; 

(ii) the proposals of the owner-developer for the relo- 
cation of persons occupying the buildings; 

(iii) the life expectancy of the buildings; and 

(iv) projeaed major increases in maintenance costs due 
to the condition of the buildings; and 

( c) may consider any other matters that, in its opinion, are relevant. 

(3) For the purposes of subsections (1) and (2), "approving au- 
thority" means, 

(a) where the land affected by the strata plan is situated within a 
municipality, the council of the municipality; or 

(b) where the land affected by the strata plan is not situated within 
a municipality, the regional board of the regional district in 
which the land is situated. 

(4) [Repealed. 1977, c. 64, s. 5 (proc. eff. Feb. 16, 1978).] 

(5) The approving authority or approving officer, as the case may be, 
shall, at the time of approval, issue a certificate in the form prescribed by 
the regulations and the certificate shall be filed with the Registrar upon 
deposit of the strata plan. 

1974, c. 89, s. 5; 1977, c. 64, s. 5 (proc. eff. Feb. 16, 1978). 
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A review of the Planning Department's files indicates that the 1973 
amendment to the Strata Titles Act was introduced due to the increas- 
ing number of conversions of rental apartment buildings to strata 
title ownership and the resultant relocation of tenants. The wording 
in both Section 5 of the Strata Titles Act and the City's regulations 
reflect the overriding concern for this situation. Often the wording 
does not appear to respond to all possible situations. For example, 
the current City's Strata Title Conversion regulations are difficult 
to apply to two-family dwelling conversions which are quite frequent. 
Obtaining the consent of two-thirds of the tenants when considering a 
two-family dwelling has no meaning. 

In a similar manner, neither the Provincial Strata Titles Act nor the 
City's regulations provide any specific guidelines for the consider- 
ation of commercial or industrial conversions, although Council recently 
approved the conversion of a warehouse at 930-66 S.W. Marine Drive on 
November 21st, 1978. Another conmercial (office) conversion will be 
before Council in the near future. As there has been only limited ac- 
tivity in this area, the Director of Planning would recommend that such 
applications continue to be dealt with on an individual merit basis. 
The alternative is to undertake a thorough study of the issue and report 
back to Council with recommended regulations to be applied to commercial 
and industrial strata title conversion application. The Director of 
Planning would note that such a study would require an additional expend4- 
ture of funds which is not warranted at this time. 


History of the Mayfair Hotel 

A brief history of the development was contained in the City Manager's 
report dated May 25, 1979. Development Permit No. 26992 was issued on 
June 26th, 1963, thereby permitting the erection of a hotel subject to 
the following conditions: 

1. Building to be used only as a temporary abode for tourists 
or transients and not at any time to be occupied as perman- 
ent living accommodation. 

2. The required off-street loading facilities are to be pro- 
vided in accordance with the approved drawings and Section 
13 of the Zoning and Development By-law prior to any use 
or occupancy of the proposed development. 

One of the conditions to be fulfilled prior to issuance of the development 
permit, established by the Technical Planning Board, was that the owner 
was to first file a letter of undertaking stating that the proposed hotel 
portion of the development was to be occupied only as a temporary abode 
for tourists or transients and will not at any time be occupied as perman- 
ent living accommodation. There is a letter on file from the Director of 
the Mayfair Tower Limited, dated June 7th, 1964, which states as follows: 

'In response to your request of April 1st, 1963 Mayfair Tower 
Limited undertakes that the proposed hotel portion of the 
development will be occupied as temporary abodes for tourists 
and transients and will not be occupied as permanent living 
accommodation' . 

Despite these assurances, the Mayfair Hotel was the subject of repeated in- 
spections and correspondence with regard to the occupancy of the hotel por- 
tion of the building for the purposes of both offices and permanent living 
accommodation. Office use above the second floor was clearly a violation 
of Zoning and Development By-law No. 3575. A development permit application 
was submitted for a proposed dance studio in October of 1966. This appli- 
cation was refused and subsequent action by the City saw the removal of 
offices from nine suites. 
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The matter of hotel suites being used as permanent living accommodation 
is a continuing problem with all hotels in the City. In terms of the 
Mayfair Hotel, a number of inspections were undertaken between 1965 and 
1971. These inspections showed that none of the suites were leased to 
tenants for a fixed period of time, most of the suites were rented on a 
monthly basis and suites were occupied by individuals arriving in the 
City until work and/or permanent housing was located. City records 
indicate that the management of the Mayfair Hotel stated in a letter 
dated February 7th, 1971 that they intended to change the building 
into a daily hotel operation. There is no further correspondence on 
this aspect of the hotel operation. 

Discussion with the Director of Legal Services indicates that no satis- 
factory means of enforcement has been found to deal with the permanent 
occupation of hotel suites for residential purposes. The onus of proof 
rests with the City and it has been found to be most difficult. There- 
fore it is conceivable that a development such as the Mayfair Hotel 
could fluctuate between use as a temporary abode for tourists or trans- 
ients and a more permanent living accommodation. However, it should be 
noted that the approved use of this building is 'a temporary abode for 
tourists or transients'. Any other use is contrary to the approved use 
under Development Permit No. 26992 and Zoning and Development By-law No. 
3575. 

The Director of Planning was very concerned when this application was 
submitted in September 1978. He has felt that as a Planning agent of 
the City, his role is to be concerned with legislation dealing with 
the amenity of the City measured in its various ways. The strata title 
legislation, together with complex tax laws, means that this application 
has more to do with private financial transactions than the logical sep- 
aration of land or developments with functioning units. However, having 
reviewed the legislation carefully and discussed the matter with the 
Director of Legal Services, his conclusion was that he should reconmend 
this conversion although he would prefer the legislation to be changed 
so that financial dealings could relate to financial laws and dealings 
in land could relate to subdivision and zoning laws. It seems that fin- 
ancial objectives are primary in this instance, not the proper management 
or allocation of functioning parts of land or buildings. 


RECOMMENDATION : 

The Director of Planning recommends the following: 

A. That commercial and industrial strata title conversion appli- 
cations continue to be processed on the merits of the indi- 
vidual application, noting however, that the Director of 
Planning will report any significant increase in such appli- 
cations; 

B. That the application for the Mayfair Hotel be approved in 
accordance with the recommendation in the City Manager's 
report dated May 25th, 1979 (a copy is attached to this 
report as Appendix A); and 

c. That the Director of Planning contact the Office of the 

Superintendent of Insurance, the provincial agency respons- 
ible for the Strata Titles Act, outlining the exact nature 
of Council's consideration of this matter." 


The City Manager adds the following 3 comments : 


1. The applicant maintains that the very act of strata- 
titling a property tends to increase its assessed value 
and hence brings higher property taxes to the City. The 
Director of Finance confirms that this is generally the 
case. 

2. The applicant maintains that the strata-titling will 
result in the building being substantially improved 
and brought up to code requirements, - and that most 
of these improvements would not take place otherwise. 

3. Some concern has been expressed about possible complica- 
tions of enforcing the lodging house and other by-laws 
when dealing with many owners . City staff expect that 
they would be dealing with a strata company and do not 
anticipate substantial difficulties. 

In view of the above, the City Manager RECOMMENDS approval of 
the above recommendations A, B, and C. 
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MANAGER'S REPORT 


DEL- 3 54 i 


DATE 


July 5, 1979 


TO: 


VANCOUVER CITY COUNCIL 


SUBJECT: Proposed Neighbourhood Pub - 2 802 West 4th Avenue 

Application by Mr. K. Eayds 

CLASSIFICATION: INFORMATION 


The City Clerk reports as follows: 

" On May 17, 1979, I reported to the Standing Committee on 
Community Services the results of a plebiscite conducted on a 
proposed neighbourhood pub at 2802 West 4th Avenue. The results 
were 64.7% in favour, therefore the Committee recommended that 
Council approve the application, which it did on May 29, 1979. 

A complaint has now been received from Mr. John Ball, on 
behalf of a number of residents in the area, stating that the 
details of the parking for the pub patrons was incorrect on the 
information sheet which was distributed with the ballot to eligible 
voters in the four -block area. This information sheet, which was 
prepared by me, is attached, and refers to six underground parking 
spaces which will be provided on the pub premises, and an additional 
six spaces at an adjacent gas station . Mr. Ball contends that 
this additional parking is not available to Mr. Eayds at either 
the Chevron Station on the North-east corner, or the Econo Station 
on the North-west corner of 4th and Macdonald, and states he has 
documentation to prove this. This parking information was taken 
from the original pub application submitted by Mr. Eayds to Permits 
and Licenses. (A copy of Mr. Eayd's application is on file in the 
City Clerk's office). In addition Mr. Eayds signed the draft 
information sheet as being correct before it was printed. 

The Director of Planning advises that Mr. Eayds has not, as 
yet, applied for a Development Permit with respect to the proposed 
neighbourhood pub. On contacting Mr. Eayds he states that the 
reason he has not applied is that he is having some difficulty with 
the lease for the pub premises. However, he anticipates this will 
be resolved within a week or two, at which time he will apply for 
his Development Permit. 

Mr. Eayds states that the application will be based on providing 
only the six underground spaces apd that these are sufficient to meet 
the neighbourhood pub guidelines. Mr. Ball also contends that the 
six parking spaces to be provided by Mr. Eayds will not be used by 
pub patrons as they are underground. 

The Department of Permits and Licenses has conducted an on site 
inspection of the parking area. There is space for eleven cars 
although the actual stalls have not yet been defined and the area is 
in accordance with the drawing approved by City staff and in compliance 
with the Zoning and Development By-law. " 

The City Manager submits the above report of the City Clerk 
for the INFORMATION of Council. 



Regular Council, February 2, 1971 , . 

The Council (in Committee) recessed to continue the Report 
Reference part of the Agenda in the Council Chamber, 

The Council (in Committee) reconvened in the Council Chamber 
at approximately 10:20 A.M. with the same members of Council present. 

REPORT REFERENCE (cont'd ) 

Assistant Director of Review of Development Policy: 

Civic Development Area bounded by Charles, Adanac, 

Cassiar Streets and Boundary Road 

(for Council action see pages 3 and 6) 

At 10:45 A.M. the Council (in Committee) recessed and after an 'In 
Camera' meeting continued in open session at approximately 11:40 A.M. 
with the same personnel present, 

UNFINISHED BUSINESS 

It was agreed to defer the following matters pending the 
hearing of delegations later this day: 

(a) Tag Days: International Association of Lions Clubs 

(b) Bicycle Registration 

COMMUNICATIONS OR PETITIONS 

1. Film: 'Multiply and 
Subdue the Earth' 

The Council noted a communication from the Chairman of the 
Town Planning Commission advising of a 60-minute film entitled 
'Multiply and Subdue the Earth', which is an American documentary 
given distribution in Canada by the National Film Board. It 
is suggested that the Council may wish to see this film and 
that possibly the Regional District might wish to be included, 

MOVED by Aid. Adams, 

THAT suitable arrangements in this regard be left in the 
hands of His Worship the Mayor. 

- CARRIED 

2. Delegations: 

Four Seasons Hotel Development 

The Council, on January 26, 1971, instructed a meeting with 
the Park Board be held regarding review of the Four Seasons Hotel 
development proposed and that other delegations be heard at that 
time . 

His Worship the Mayor reported the meeting will take place 
after February 16th, 


BOARD OF ADMINISTRATION AND OTHER REPORTS 

A . General Report 

January 29, 1971 

Works and Utility Matters 

Complaint from Canadian Westinghouse Ltd. 
regarding the award of Contract 29-70-14 
for Street Lighting Luminaires (Clause 2 ) 

The Board of Administration submitted a report of the 
Deputy City Engineer and the Acting Purchasing Agent on a com- 
plaint received from Canadian Westinghouse Limited in the matter 
of the amount of local content stated in a tender of Northern 
Electric Limited, which was accepted for street lighting 
luminaires. Details in this connection are set out in the report. 
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MANAGER'S REPORT, JULY 6, 1979 


(WORKS: Al - 1) 


WORKS & UTILITY MATTERS 


INFORMATION 

1 . Tender Awards 

The Purchasing Agent reports as follows: 

"In accordance with Council policy, contracts for the following supplies 
were awarded by the City Manager/authorized City Officials: 

Supply & Delivery of Polyethylene Pipe 

Automobiles 

Soil Sterilant 

Channels of Cable Carrier Equipment 
Automotive Oil, Air & Fuel Filters 
Fire Hose 
Automobile 

Copies of the details of these Tender Awards are attached." 

The City Manager submits the foregoing report for Council's INFORMATION. 


2. Cleaning of Sidewalks 
Outside of Stores 


The Director of Legal Services reports as follows: 

"At the meeting of Council of June 19, 1979 I was directed to 
report on the question of what measures could be taken to 
require store owners to clean the sidewalks outside of their 
stores. 

Sidewalks are in general, by definition, part of the street 
system, which is owned by the City. Abutting owners have 
no special rights in the sidewalk, and without special 
legislation, the City cannot impose obligations on them. 

A similar request was once raised with regard to making 
abutting owners keep the boulevards mowed and tidy. Again 
there is no authority to impose such a duty. 

We do have such authority with respect to snow removal in 
business districts, but as Council members know, in practice 
the By-law is not too successful. Some problems are for 
example: 


There are also very real practical problems in prosecution. 
For these and other reasons, I do not recommend seeking the 
legislative changes. " 

The City Manager submits the foregoing report of the Director 
of Legal Services for Council's INFORMATION. 


2. 


1. 


When does the obligation arise? 
What is a "clean" sidewalk? 


3. 


When does it become "unclean" so as to 
recreate the obligation? 
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(WORKS: Al - 2) 


RECOMMENDATION 

3 . Burrard Street Viaduct 

The City Engineer reports as follows: 

"The present Burrard Street Viaduct, located at the north end of Burrard Street, 
carries vehicular traffic over the CP Rail tracks. It was built by the CP. 
Railroad as a private structure and it needs to be replaced as soon as possible 
because of its deteriorated condition. CP. Rail intends to replace it with a 
reduced width and changed alignment to meet the sole needs of CP. Road Transport. 

Because this structure forms an integral part of the access to the proposed 
Pier B.C. Trade and Convention Centre, it is essential that it be designed to 
serve the needs of the Centre as well as CP. Transport. Because the proposed 
Trade and Convention Centre will serve the public, we feel that the additional 
costs to replace the existing structure with one of the same width and alignment 
could be funded from other sources. We have discussed this matter with officials 
of the CP. Railway who agree with our concerns and would be happy to replace the 
structure as we propose, provided the additional funds can be found. They also 
point out the urgency of replacing the bridge because of the deterioration. 

The Federal-Provincial Urban Transportation Assistance Program (UTAP) , which 
came into force in 1979, may provide another source of funds for this work. 
However, the City must apply for a contribution and, if granted, would be 
subject to an agreement between the City and the Government of Canada. 

I recommend that : 

(a) The City Engineer be authorized to negotiate with CP. Rail to ensure that 
the new Burrard Viaduct meets the needs of the Trade & Convention Centre. 

(b) The City Engineer be authorized to apply for UTAP funding towards the cost 
of building the Burrard Street Viaduct." 

The City Manager RECOMMENDS that the foregoing recommendation of the City Engineer 
be approved. 

4. Local Improvement - Special Relief 
Lane South of 28th Avenue, 

Ross to Inverness Streets 


The City Engineer reports as follows: 

"On June 14, 1979, Council sat as a Court of Revision and as Council to consider a 
number of Local Improvements 'by Petition' including: 

Lane Paving, Lane South of 28th Avenue, Ross to Inverness Street (108/456). 

The petitioner, Mr. O.P. Davey, appeared with respect to this project and requested 
that the property owners be charged the 'OLD RATE' since the petition was filed 
prior to August 1, 1978. 

The project was approved 'subject to a report from the City Engineer permitting 
special relief of the present cost sharing rate and granting the previous rate. ' 

Background 

On May 16, 1978, City Council adopted a recommendation that: 

(a) On Local Improvements for lane paving, residential property owners pay for the 
full width of asphaltic pavement instead of for only 14 feet; 

(b) The charge not apply to projects 'by Petition' where the petitions are filed 
with the City Clerk, sufficiently signed, before August 1, 1978. 
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(WORKS: Al - 3) 


Clause No. 4 cont'd : 

The foregoing project meets the above requirements. It was filed sufficiently 
signed prior to August 1, 1978, lacking only a death certificate validation which 
was subsequently provided. These property owners therefore are entitled to receive 
the 'OLD RATE'. This then is a request for SPECIAL RELIEF under Section 67 of the 
Local Improvement By-law and requires an affirmative vote of two-thirds of the 
members of Council. 

Recommend at ion 

I recommend that special relief be given on Item 108, Court of Revision Schedule 
No. 456 so that the basis of calculating the Tjroperty owners' rate will be the 
one prior to August 1, 1978." 

The City Manager RECOMMENDS that the foregoing recommendation of the City Engineer 
be approved. 

NOTE: 2/3 affirmative vote of all members required. 
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MANAGER'S REPORT, July 6, 1979 (SOCIAL: A-2 - 1) 


SOCIAL SERVICE AND HEALTH MATTERS 


CONSIDERATION 

1. Hildon Hotel, 50 West Cordova Street 


The City Manager reports as follows : 

The attached letter from Mr. Morris, operator of the Hildon 
Hotel, is an appeal to Council against the order of the 
Acting City Medical Health Officer to vacate the Hotel 
by June 30th, 1979. 

The matter was last considered by the Community Services 
Committee of Council on May 31st, 1979 as shown in Appendix 
"B". Some members of Council also toured the Hildon Hotel 
on June 22nd, 1979. 

I am informed by the Health Department that 45 tenants remain 
in the 145 room Hotel, that Mr. Morris told them not to leave as 
he would "complete the work by June 30th". He refused to 
allow the Red Door Rental Aid into the building to assist 
in relocation. 

Over the past many months, the Health Inspectors have not been 
able to get Mr. Morris to make the required repairs. In the 
last month, there has been substantial progress. Even at the 
present rate of work, it will still be many weeks before 
health standards are met. In addition, the hotel fails to 
meet certain fire requirements. 

The Acting City Medical Health Officer can not re-issue an 
operating permit at the present time, and is considering legal 
action to vacate the building. 

Concerning the appeal from Mr. Morris, the City Manager submits 
for Council's CONSIDERATION, whether or not they wish to defer 
for some definite period, legal action to vacate the building. 
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BUILDING AND PLANNING MATTERS 

INFORMATION 

1. 2705 Point Grey Road 

Development Permit Application No. 84112 

The Director of Planning reports as follows: 

"This Development Permit Application is being referred to Council for 
information, in accordance with Council's resolution of May 24, 1977, 
which states that all Development Permit Applications in the 
designated priority areas on the north side of Point Grey Road are 
to be brought to the attention of Council. 

Development Permit Application No. 84112 has been filed by Mr. Dan 
White, Architect, on behalf of Mr. C. N. Woodward, to construct a 
5.944 m X 11.277 m/5.791 m (19'6" x 37'/19') accessory building 
(double garage) in the front yard of the existing one family dwelling 
in this RT-2 District. 

The proposed development is a conditional use in the RT-2 District 
Schedule and will maintain a 6.096 m (20' 0") front (south) yard and a 
nil westerly sideyard. 

The Director of Planning is prepared to approve Development Permit 
Application No. 84112, but before issuing it, is referring it to City 
Council for information, in accordance with Council's resolution of 
May 24, 1977." 

The City Manager submits the foregoing report of the Director of Planning for the 
INFORMATION of City Council. 


RECOMMENDATION 

2. Rezoning Application - 3551 Kingsway 

The Director of Planning reports as follows: 

"An application has been received from Mr. and Mrs. K.E. Whittaker 
requesting an amendment to Zoning and Development By-law No. 3575 
whereby the property at 3551 Kingsway (Lots 4, 5 and 6 except that 
portion of each of said lots now Kingsway, see ref. pi. 2447, Blk. 
3, D.L. 36 and 49, Plan 4317) would be rezoned from RT-2 Two-Family 
Dwelling District to C-2 Conmercial District for the purpose of: 

'development for general business purposes'. 


SITE DESCRIPTION 

The site is comprised of 3 lots on the north side of Kingsway, approxi- 
mately 30 m (100 ft.) east of Aberdeen Street. The 3 lots of equal 
width have a combined frontage along Kingsway of 30.468 m (99.96 ft.) 
and vary in depth from 27.624 m (90.63 ft.) on the west to 25.439 m 
(83.46 ft.) on the east, producing a total site area of 809.195 m2 
(8,701.02 sq. ft.). (See Appendix A Map). 

The site slopes downward significantly to the north from Kingsway and 
adjoins a 6.096 m (20 ft.) lane on the east and an irregular lane on 
the north, providing vehicular access to Kingsway and Aberdeen Street 
respectively. A one storey plus basement one- family dwelling is lo- 
cated on the westerly 2 lots (Lots 4 and 5) and appears to be well 
maintained. Substantial landscaping exists throughout the site, par- 
ticularly along the east and north perimeters. 
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Clause 2 continued 


Inmediately to the west of the site are 3 similar lots zoned RT-2 Two- 
Family Dwelling District. Lots 2 and 3 are developed with 1 one-family 
dwelling (3545 Kingsway) which also accommodates a legal, non-conforming 
retail use (pet bird sanctuary). Lot 1 (5698 Aberdeen Street) is 
developed with a one storey plus basement one-family dwelling. (A base- 
ment dwelling unit had previously existed in these premises, with 
approval expiring in 1977. The basement was vacant at last inspection.) 

To the east of the site, across the lane, the lands are zoned CD-I Com- 
prehensive Development District (Lot 26) and developed with a 48-unit, 
2 storey senior citizens' apartment building. These lands were rezoned 
from C-2 Commercial District in April 1970. A report was adopted by 
Council in 1964 recommending that this City-owned property not be sold 
as C-2 'as the commercial zoning for retail and offices should be re- 
tained generally between Joyce, Tyne, School and the lane lying north 
of Kingsway.' An interest to develop Lot 26 for seniors' housing was 
apparent at that time. 

Lands to the north of the site across the east-west lane, which were 
also City-owned in 1964, are zoned RS-1 One-Family Dwelling and were 
principally developed during 1968 with single family dwellings. 

Lands immediately to the south of the site across Kingsway and gener- 
ally along both sides of Kingsway are zoned C-2 Corrmercial District 
and developed with a variety of commercial uses, many of which are 
automobile oriented. In addition to several parcels of land zoned 
CD-I along Kingsway, various lands are zoned RT-2 Two-Family Dwelling 
District, including the site, the adjoining 3 lots to the west and 
the fronting portion of lands across Kingsway to the southwest. In 
1942, the City rezoned various commercial pockets to residential 
along Kingsway, Main Street, Fraser Street and Victoria Drive. Many 
of these RT-2 areas remain commercial in character as non-conforming 
uses. 

The significant parcels of land to the southwest of the site, across 
Kingsway, are zoned RT-2 to a depth of 38.100 m (125 ft.) and are 
generally underdeveloped with older (legal, non-conforming) tourist 
courts, trailer courts, trailer parks and group houses. A major re- 
zoning application to develop these lands was withdrawn late in 1978 
but has recently been re-submitted. 


BACKGROUND 

In 1977 four significant parcels of land in the eastern Kingsway 
vicinity, including the lands to the southwest of the site across 
Kingsway, were before the Planning Department in the form of compre- 
hensive development rezoning applications. As a consequence, on January 

lOth, 1978, Council established a Task Force to review the function 
of Kingsway and adjoining lands and recommend policies for future 
development of Kingsway. 

The recommendations of the Kingsway Task Force were adopted by Council 
on October 17th, 1978 and included the consideration of a Local Area 
Planning Program and specific guidelines for the four sites under con- 
sideration for rezoning. In the October 17th report there were also 
significant policies to be followed until such time as a Local Area 
Planning Program can be implemented in the area. The major policy 
statements affecting commercial development were as follows: 

' Policies 

(a) The maximum scale of commercial development along 
Kingsway should not exceed the requirements set 
out in the C-2 Commercial District Schedule.... 
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Clause 2 continued 

(e) The Joyce Commercial Centre on Kingsway should be 
enhanced by concentrating pedestrian-oriented 
retail activities in the commercial core between 
Joyce and Tyne Streets. A secondary pedestrian- 
oriented retailing focus should also be accommo- 
dated along Kingsway between Lincoln and Boundary 
Road. General business* activities should be en- 
couraged to locate along Kingsway, except in the 
commercial core areas noted above.... 


♦General business areas are characterized by a mixture of scat- 
tered and sometimes isolated, retail, service, office and gen- 
eral commercial uses strung out in linear fashion along the 
City's major arterial streets. General business uses tend to 
be auto-oriented, characterized by single-purpose trips, and 
draw customers from the Metropolitan area not from the sur- 
rounding residential areas. (Refer to Suburban Commercial 
Study, December 1971, Pages 9 & 10.) They include activities 
such as: motels; restaurants; auto repair shops; service 
stations; medical-dental; building, plumbing and household 
supply stores; interior decorating; funeral parlours etc' 

ANALYSIS 

Four alternatives have been identified and examined in terms of seeking 
an appropriate response to the present rezoning application. There are 
both advantages and disadvantages to each as outlined below: 

Alternative 1 - Retain Existing RT-2 Zoning 

Under the existing RT-2 Two-Family District zoning, a minimum 
site area of 445.935 nr (4,800 sq. ft.) is required to develop 
a one- or two-family dwelling. For a two-family dwelling the 
Director of Planning may„only relax this minimum site area 
requirement to 353.032 nr (3800 sq. ft.), but for a single- 
family dwelling the Director may permit development on any lot 
on record in the Land Registry Office. Therefore consider- 
ation could be given to the development of each of the three 
lots comprising the site (the largest being less than 278.709 m^ 
(3000 sq. ft. in area) with a single-family dwelling. The design 
of any new dwelling would require the approval of the Director of 
Planning as well. 

Retention of the existing residential zoning on the site would 
appear to be worthy of consideration insofar as the lands to 
the east, north and west are residential ly zoned and developed. 
The regulations and design requirements under the existing RT-2 
would provide for adequate compatibility between the existing 
and possible new residential development. 

Alternative 2 - Rezone to C-2 Commercial District 

Introduction of a commercial zoning and uses onto the site could 
result in some significant impacts on the adjoining residential 
lands. These potential impacts related to use would be largely 
dependent upon the specific performance characteristics of the 
particular coirmercial use(s) which might be developed. 

While this 'pocket' of residentially zoned land (Including the 
six RT-2 zoned lots and the CD-I to the east) may be seen as 
somewhat of an isolated zoning situation in this area - the 
majority of lands along Kingsway being zoned C-2 Commercial 
District - there is at present a lack of evidence to suggest 
that there is a significant need for additional commercially 
zoned lands in this vicinity. Many of the C-2 properties in 
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this area and elsewhere along Kingsway are underdeveloped and 
accommodate marginal commercial uses, indicating a fairly weak 
commercial market. At the same time, there is a strong desire 
on the part of property owners and businessmen to upgrade and 
alter the character of the area towards creating a stronger com- 
mercial market. This is evidenced by the significant develop- 
ments which are likely to be pursued in this area. It is antici- 
pated that the introduction of new motels and auto-oriented 
general businesses outside of the Joyce commercial core would 
lead to commercial vitality. 

While a rezoning to C-2 may be consistent with the other C-2 
zones along Kingsway, the wide range of uses permitted is not 
in accordance with the Kingsway Task Force recorrmendations. 
The personal service uses which are a major component of the 
C-2 District Schedule are felt to be inappropriate outside of 
the Joyce commercial centre. As well, the possible physical 
form of development would also not respond to the unusual site 
characteristics. 

The C-2 District Schedule presently applies to a great variety 
of properties throughout the City predominantly along major 
arterials. These properties differ significantly in site size, 
configuration and topography, yet the regulations of this 
schedule, while appropriate to a 'normal' site, do not account 
for the disersity of site characteristics. This situation is 
common to many of the zoning district schedules including the 
RS-1 District Schedule. 

The particular site slopes down significantly to the lane on 
the north and affords substantial panoramic views of the north 
shore mountains. This topography coupled with the height and 
rear yard requirements of the C-2 District Schedule can produce 
a very detrimental relationship in terms of the form of develop- 
ment and the single-family development to the north. An example 
of over-shadowing, overview and architectural domination as a 
consequence of recent development under C-2 in a similar situation, 
is apparent three blocks to the east at the northwest corner of 
Kingsway and Boundary Road (this site having been rezoned from 
M-1 Industrial District to C-2 Commercial District in September 
1977). The Kingsway Task Force Technical Report, April 1978, 
stated 'the residential/commercial developments on the Kingsway 
ridge are resulting 1n unattractive, long, boxy forms on the 
skyline'. 

Alternative 3 - Rezoning to a new 'general business' 
commercial district. 


The site in question lies within the study area of the Kingsway 
Task Force. One of the recommendations of this Task Force, 
adopted by Council, dealt with strengthening of the commercial 
core between Joyce and Tyne Streets and encouraging general busi- 
ness uses outside of the core area. The site falls within the 
area to the east of the commercial core and is within one of 2 
areas where general business uses are to be encouraged. (See 
Appendix B Map - the policies illustrated on this map were form- 
ally adopted by Council, for Kingsway East area on October 17th, 
1978.) 

As correctly noted in the Kingsway Task Force Report, 'the exis- 
ting commercial zoning schedules, such as C-2 or C-3A Cormercial 
Districts, do not provide an adequate differentiation of functions 
to ensure this appropriate pattern of commercial activities rela- 
tive to Metrotown.' In order to 6(isure that the conmercial areas 
along Kingsway are developed in accordance with the approved 
recommendations of the Kingsway Task Force, the existing C-2 zon- 
ing would have to be replaced with at least two new commercial 
schedules - one for the core area and one for the adjoining 
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'general business' areas. The development of appropriate com- 
mercial schedules or an extensive comprehensive development dis- 
trict would demand significant staff resources to develop suitable 
uses and regulations which respond to the varying site character- 
istics within the entire Kingsway Task Force Study area. 


Alternative 4 - Rezone to CD-I Comprehensive Development District 

The three lots comprising the site and possibly the three lots to 
the west might all be rezoned to a CD-I Comprehensive Development 
District with the CD-I By-law containing appropriate regulations 
to ensure that both the uses and form of development which may be 
permitted are suitable to both Kingsway and the adjoining resi- 
dential community and in line with the policies and recommend- 
ations of the Kingsway Task Force. 

The uses to be included in such a CD-I Comprehensive Development 
District would include those defined in the Kingsway Task Force 
Technical Report of April 1978 as general business - specialty 
outlets (e.g. hobby shops, furniture stores, second hand stores, 
real estate offices), auto-oriented outlets (e.g. service stations, 
drive-in restaurants, auto repair shops) and tourist accommodation 
(e.g. motels, motor courts). The overall design of any proposal 
under such a CD-I must take account for (1) the need for commercial 
visibility and vehicular access related to Kingsway and (2) the 
design of development along the 'Kingsway Ridge' (north side of 
Kingsway) should provide a more attractive skyline and relate more 
compatibly with the adjoining single family neighbourhood to the 
north. This latter aspect may be accomplished with the provision 
of residential on the north side of any development. 

Use of the CD-I Comprehensive Development District as a land 
use and development control mechanism has proven very advan- 
tageous in terms of establishing particular regulations appro- 
priate to unusual sites or land uses. However, while all CD-I 
sites are indistinguishable by title (with the exception of 
the W.E.D. , D.D. and F.C.C.D.D.), the more than 130 CD-I Com- 
prehensive Development District sites presently established 
are in many respects discrete, individual zones. This presents 
a complicated expression of development policy as well as an 
administrative burden for staff, as the functional number of 
'zones' within the City includes the CD-I sites in addition to 
the 33 other District Schedules - a total in excess of 160. 

Beyond the sheer volume of 'zones' (which is increasing with 
every new rezoning to CD-I), the proliferation of unique CD-I's 
will make it increasingly difficult to simplify the City's land 
use controls in the future. Any attempt to consolidate the 
diverse multitude of CD-I 'zones' into a greatly reduced number 
of more traditional District Schedules will have to consider the 
implications of perhaps rendering many of the uses in CD-I 
developments legally non-conforming. 


SUMMARY 

There is no evidence to suggest a public need for additional com- 
mercial space along Kingsway at this time, (which cannot already be pro- 
vided within presently commercially zoned areas) although a large com- 
mercial and residential development is being contemplated for lands 
across Kingsway and has receritiy been submitted in the form of a rezoning 
application to CD-I. Should the demand escalate in the future, the Kingsway 
Task Force recommendations suggest that general business uses only be 
permitted so as not to compromise the planned core commercial area emerg- 
ing to the west. 
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There is presently no established District Schedule which will ensure that 
this objective is realized nor that future redevelopment of this site and 
other lots in similar situations will respond compatibly with the surround- 
ing community. The apparent alternative is to continue the establishment 
of individual CD-I 'zones' as the need arises, noting that the proliferation 
of CD-I's and new zoning district schedules has some substantial adminis- 
trative and long term land use control implications. 

The other alternative which demands examination is to increase the discre- 
tionary provisions of the established District Schedules so that the 'coarse, 
'broad-brush' regulations may be adjusted in response to the diversity of 
site and locational characteristics of lands throughout the City. This 
approach would eventually evolve into a limited set of basic zoning districts 
with the capability of accommodating a variety of land uses under regulations 
appropriate to the particular site in question. Regulations would be estab- 
lished so as to ensure compatibility of use and form of development with that 
of the surrounding community. Such a system of land use control would better 
reflect and respond to the spectrum of land use, physical built-form, site 
characteristics and locational factors as apparent throughout the City. 
However, the development of an effective 'spectrum zoning' mechanism would 
require substantial analysis in its preparation and support through the 
decision-making process. 

CONCLUSION 

While the rezoning of the site to C-2 Commercial District cannot be supported 
for reasons of lack of demonstrated need, as well as use and form of develop- 
ment which may be possible under the C-2 District Schedule, It is recognized 
that a mixed commercial (general business) and residential development may be 
appropriate on this site and the remaining residentially zoned lands to the 
west which front onto Kingsway. In order to ensure that the particular uses 
and form of development permitted would be consistent with the Kingsway Task 
Force recormendations and compatible with the residential community to the 
north, a rezoning of the site to CD-I Comprehensive Development District 
would be required. This alternative also has some liabilities but can be 
supported should Council not wish to retain the present RT-2 Two-Family 
Dwelling District zoning. Should Council wish to support a rezoning of the 
site to CD-I it would be recommended that the three lots to the west also be 
considered for possible inclusion in this rezoning and that an amended appli- 
cation clearly state the range of uses and form of development contemplated 
so that appropriate development controls can be established. 

RECOMMENDATION ; 

The Director of Planning recommends: 

A. That the rezoning application be NOT approved. 

B. That the applicant be informed that consideration would 
be given to an application to rezone the site and the 
three RT-2 lots to the west to CD-I Comprehensive 
Development District which would include an acceptable 
detailed scheme of development in compliance with the 
recommendations of the Kingsway Task Force (as approved 
by Council on October 17th, 1978) and achieve a good 
relationship with the adjoining development." 

The City Manager RECOMMENDS that the recommendations of the Director of Planning 
be approved. ^ 
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Regular Council, February 2, 1971 

BOAR!) OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Complaint from Canadian 
Westinghouse Ltd. (cont'd) 

MOVED by Aid. Linnell, 

THAT when a 5% local content credit is being given to 
tenderers for the supply of services or goods to the City, it 
be required that such tenderers file details of the local 
content with their tenders; such information to be to the 
satisfaction of the Board of Administration. 

- CARRIED 

MOVED by Aid. Sweeney, 

THAT information on file as a result of the tender call 
for street lighting luminaires. Contract No. 29-70-14, be 
furnished to the Minister of Consumer Affairs for investigation. 

- CARRIED 

MOVED by Aid. Wilson, 

THAT a copy of the communication from Canadian Westinghouse 
Construction & Industrial Sales Ltd. dated December 29. 1970. 
setting out information respecting the location of manufacture 
of various parts involved in this tender, be referred to the 
Industrial Development Commission of Greater Vancouver for 
information. 

- CARRIED 

B. Review of Development Policy: 

Area Bounded by Charles, Adanac, 
Cassiar Streets and Boundary Road 

The Council considered the Board of Administration report of 
January 27th reviewing development policy respecting the area 
bounded by Charles, Adanac, Cassiar Streets and Boundary Road. 
Detailed information by the Director of Planning is contained in 
this report under the following headings: 

Purpose of the Study 
Description of the Study Area 
Anal ys is 

Alternative Schemes, 1, 2, 3. 

Concl usions 

Recommendations 

After due consideration it was, 

MOVED by Aid. Adams, 

THAT the Director of Planning be instructed to take the 
necessary action with respect to rezoning of sites 1 and 2, of 
Scheme 2, as shown on Planning Department map dated November, 1970, 
and subsequent to rezoning, the Council determine disposition 
of these two sites. 

(see page 6) 

MOVED by Aid. Rankin, in Amendment, 

THAT the following words be inserted at the commencement of 
Alderman Adams' motion: 

'THAT Interim Development Scheme 3 be approved in 
principle and the appropriate officials report 
further on the details of property acquisition, 
interim site consolidation, zoning and interim 
leasing, and ' 

(see page 6) 


The Council (in Committee) recessed at 12:00 noon to reconvene 
in open session in the Council Chamber at 2:00 P.M. 


63i 

3 


Manager's Report, July 6, 1979 (BUILDING: A-4 - 7) 

3. Riley Park N.I. P. - Hillcrest Park Fieldhouse 

The Director of Planning reports as follows: 

"On January 9, 1979 City Council approved the expenditure of up to $26,844.00 from 
the Riley Park N.I. P. budget to be used for the rehabilitation of the Hillcrest Park 
Fieldhouse. The total cost of the project, with R.R.A.P. and Park Board portions, 
was estimated to be $30,810.00. 

Construction has not been undertaken to date because it was found that the cost 
of the project was underestimated. To complete the project an additional N.I. P. 
appropriation is required. The purpose of this report is to recommend this addition- 
al appropriation. 

On May 7, 1979, five bids were received for the Hillcrest Park Fieldhouse Improvement 
Project. The currently estimated total cost is $50,247.00, which represents the 
lowest of these bids. The extra cost comes about largely because of the unforeseen 
work needed to bring the fieldhouse up to a satisfactory standard while at the same 
time providing an adequate service to the park users. After the funding problem 
was identified, the Planning Department and the Park Board investigated alternative 
ways of implementing the project within the original budget. This has proved 
unsuccessful so that an additional funding commitment is necessary if the project 
is to proceed. The Park Board has agreed to pay $13,409.00 of the extra costs. 
This leaves the balance of $6,028.00 to be provided from Riley Park N.I. P. 

The Director of Planning and the Riley Park Citizens' N.I. P. Planning Committee feel 
that this project should proceed with additional funding provided from the Riley 
Park N.I. P. Contingency Account. 

On this basis, funding would be shared as follows: 

Approved Riley Park N.I. P. funds $26,844.00 

Approved R.R.A.P. Grant (to be used only 
for the portion of work which is for the 
renovation of caretaker suite) $ 2,500.00 

Committed Park Board Funds $ 1,466.00 

Extra Park Board funds (approved by Park 

Board, June 25, 1979) $13,409.00 

Proposed N.I. P. funds (Riley Park 

Contingency Account #898/9416) $ 6,028.00 


TOTAL PROJECT FUNDING $50,247.00 


A purchase order will be issued to the low bidding contractor upon receiving 
confirmation that City Council has approved the proposed N.I. P. funds. The 
additional allocated Park Board funds are available in the 1979 Fieldhouse 
Renovations Supplementary Capital Account #642/2109. 

The Director of Planning recommends that City Council approve the appropriation 
of up to $6,028.00 from the Riley Park N.I. P. Contingency Budget Account #898/9416 
to be used to augment the budget for rehabilitating the Hillcrest Park Fieldhouse. 
Costs to be shared as follows: 

C.M.H.C. (50% of Total) $3,014.00 

Province of B.C. (25% of Total) $1,507.00 

City of Vancouver (25% of Total) $1,507.00" 


The City Manager RECOMMENDS that the recommendation of the Director of Planning be 
approved. 
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4. Development of City-owned Property at the N.W. Corner 
of Dunsmuir and Richards Street (Block 35) 


The Director of Civic Buildings reports as follows: 

"On October 5, 1978, City Council approved the concept of a 
Urban Park above a B. C. Hydro underground sub-station on Block 35, at 
the N. W. corner of Dunsmuir and Richards Streets. 

On October 31, 1978, Council approved the appointment of 
Bruno Freschi as Architect, and appropriated funds for fees in the 
amount of $44,000. for the Design Development, to be reported to Council 
in March 1979. This fee appropriation was based on a steady and continuous 
development of the design for a report to Council when the balance of fees 
required for working drawings would be reported. 

In early January, 1979 B. C. Hydro raised a number of issues 
relating to the design of the park, cost sharing of the park support 
structure, and timing of the finalization of the sub-station design. 
It was theught all of these matters had been the subject of prior general 
agreement reached in many meetings throughout 1978 at which a B. C. Hydro 
representative was present, and that the actual completion of an agreement 
document would be a routine procedure. It became clear in early 1979 that 
the B. C. Hydro sub-station design had not kept pace with the City Park 
design and what was thought of as agreed principles of cost sharing of the 
support structure were not agreeable to B. C. Hydro. 

This cost sharing of the Park support structure was a major issue 
which threatened the possibility for developing a suitable park within the 
stipulated maximum expenditure. This issue has now been resolved to the 
satisfaction of your officials, and will enable the agreement to be 
finalized. The past five months of protracted involvement by the City's 
consultants have exhausted the funds appropriated for a steady and 
continuous design process to end in March. 

The Architects are now confident that an acceptable first phase 
of construction can be recommended within the limitations of funds set by 
Council, but it is estimated a further $10,000 in fees is required to 
complete the Design Development and report to Council. Council set aside 
$400,000 in the 1979 Supplementary Capital Budget as a first installment 
of the total funds required in 1981 and it is recommended that sufficient 
funds be made available from this source to complete the current assignments, 
when the total fee structure of the project will be reported to Council. 

It is recommended that funds in the amount of $10,000 be made 
available to complete the Design Development of the Urban Park from the 
funds provided in the 1979 Supplementary Capital Budget for this project." 

The City Manager RECOMMENDS' that the foregoing recommendation of 
the Director of Civic Buildings be approved. 


5 . Measures for Energy Conservation in Buildings 

The Director of Permits and Licenses reports as follows: 

"Council at its meeting May 15, 1979 referred to the Director of 
Permits and Licenses, the request of SPEC contained in their 
letter dated April 27th, 1979 which was that the City adopt the' 
"Measures for Energy Conservation in New Buildings" as produced 
by the Associate Committee on the National Building Code which 
is one of the Associated Documents to the National Building Code. 

The major implications of their request lies in its broadness of 
scope and our lack of full understanding of cost implications and 
the degree of applicability to existing buildings. This Department 
has made preliminary investigations and we have determined that 
with certain types of buildings (especially commercial) the savings 
in energy would be tremendous plus the increased comfort in the 
buildings . 
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Clause 5 continued 

The new position of Mechanical Engineer which has recently been 
advertised for this Department should be filled hopefully, by 
the end of August. At that time the Department will be in a 
better position to prepare a more comprehensive report on 
staffing and inspection implications, as well as the implications 
of making this document law in the City, in particular, to 
existing buildings. 

RECOMMENDATIONS 

It is recommended that the Director of Permits and Licenses 
coordinate the following: 

1. To set up a task group of interested experts 
(HUDAC, SPEC, BOMA, UDI , Professions, CMHC 
and staff) to evaluate maximum cost-effective 
priorities for enforcement of the measures to 
both new and older buildings; and 

2. To circulate a questionnaire to various building 
owners, developers and managers for their feed- 
back once suggested priorities have been 
established; and 

3. Report back to Council by the end of February 
1980 giving alternative recommendations where 
applicable. 


The City Manager RECOMMENDS that the foregoing recommendations 
of the Director of Permits and Licenses be approved. 
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MANAGER'S REPORT, JULY 6, 1979 


(CLAIMS: A5-1) 


LICENSES AND CLAIMS MATTERS 


I NFORMATION 

1. City Pound 

A letter has been received from Peter Edward Hamilton, President of 
Animal Defence and Anti-Vivisection Society, requesting permission 
to appear before City Council regarding two matters concerning the 
City Pound (a copy of Mr. Hamilton's letter is attached). 

The Director of Permits and Licenses reports as follows: 

"The incident referred to in Item 1 of Mr. Hamilton's letter 
occurred on the weekend of June 2-3, 1979. A dog was picked 
up by the City Pound in the 5500 block Nanaimo Street on June 
2. Although this dog was licensed, it was not wearing the 
license at the time of the impoundment. 

The impoundment of the dog was registered in the Pound Register 
on Saturday, June 2. The owner of this dog, Mrs. Newell advises 
that she phoned the City Pound on Sunday morning between 9:00 
and 10:00 a.m. and was informed that her dog was not at the 
Pound and that only three German Shepherds had been impounded 
the day before. Mrs. Newell phoned the Pound again that morning 
between 11:00 a.m. and 12:00 noon and this time was informed 
that her dog had been impounded the day before. The staff 
members on duty that day have been interviewed and do not recall 
receiving a telephone enquiry between 9:00 and 10:00 a.m. and 
since no German Shepherds had been impounded at all either that 
day or the day before, it is difficult to understand why this 
type of information would be conveyed to Mrs. Newell. It was 
unfortunate that the dog was not wearing its license (as required 
under the Pound By-law) because the Pound would have phoned Mrs. 
Newell and informed her on the Saturday that her animal had been 
impounded. I would also like to point out that the staff at the 
City Pound have, and are, instructed to notify persons phoning 
about their animals to come to the Pound in person to make sure 
their dog is not there because descriptions given by owners can 
be quite different from those listed in the Pound Registered. 

The two puppies referred to in Item 2 of Mr. Hamilton's letter 
were impounded and were kept at the Pound for approximately two 
weeks, which was much longer than the normal retention period, 
however, since they were Pure Bred Sheep Dogs and since the 
former owner was attempting to locate someone to take the dogs, 
normal procedures were not followed. These two puppies were 
sold on June 11th to people who reside in the municipality of 
Surrey. 

The evening that Mr. Hamilton attended the Pound was June 11th 
and the lady who accompanied him and went into the Pound saw two 
other dogs which were for sale and resembled the two Sheep Dog 
puppies. These two full grown dogs were sold to and picked up 
by the University of British Columbia on the morning of June 12th. 
In checking all records at the Pound, I am completely satisfied 
that the two puppies were sold to persons residing in Surrey." 

The City Manager submits the report of the Director of Permits and 
Licenses for Council's INFORMATION. 
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FIRE AND TRAFFIC MATTERS 


RECOMMENDATION 

1. Bus Service to Granville Island 


The City Engineer reports as follows : 

"This report addresses a request by the Central Mortgage and Housing Corporation 
(CMHC) to B.C. Hydro to provide a bus service from the vicinity of Granville and 
Broadway to Granville Island. 

BACKGROUND 

Recently, the CMHC asked the City for advice on matters dealing with initiating 
a transit service from some location in the City, possibly Granville and Broadway, 
to Granville Island. Specifically, they enquired as to the availability of such 
a service, financial implications, and the possibility of any future expansion of 
such a service . 

The matter of a transit service to Granville Island was discussed with the Greater 
Vancouver Regional District and the Urban Transit Authority, and was considered as 
a possible new bus route or an extension of an existing route. With the breakdown 
of the implementation date of a transit service agreement between the GVRD and the 
UTA, the matter of a service to Granville Island was passed onto B.C. Hydro. 

B.C. Hydro reviewed the matter and, in view of the limited passenger potential 
and absence of transit funding, were not prepared to institute a regular transit 
service to Granville Island. However, B.C. Hydro were prepared to provide ser- 
vice on the basis of a fixed charge to the CMHC. 

The Engineering Department has now been advised that B.C. Hydro and the CMHC 
have come to an agreement on a bus service to Granville Island. CMHC has also 
advised they would like this service to begin on July 12, 1979, coincidental with 
the opening of the Farmers' Market. 

The purpose of this report is to review the request and make a recommendation 
regarding the proposed route. 

PROPOSAL 


The proposal shown in figure 1 is to route inbound service to Granville Island 
from Granville and Broadway via Broadway, Fir, Third Avenue and Anderson Street. 
Outbound service from Granville Island will be via Anderson, Third Avenue, Fir, 
Sixth Avenue and Granville. Existing stops on Granville, Broadway and Fir will 
be used, with additional stops necessary on Sixth Avenue at Granville to provide 
a transfer stop to and from the downtown, and on Fir at 4th Avenue to provide a 
transfer stop with the 4th Avenue service. 

The proposed service will run as a regular transit service with fares collected 
and transfers issued. CMHC will also be subsidizing this service. The present 
schedule is for 7 days a week, 9 a.m. to 6 p.m., with a 20-minute frequency. 
If traffic conditions permit, the frequency may be increased to 15 minutes. 

The pavement on the route has adequate strength for the proposed service and 
turning movements required have been studied and are acceptable. 

RECOMMENDATIONS 

In view of the fact transit will play a very important role in providing access 
to Granville Island, and until the matter of a permanent routing to Granville 
Island can be studied and agreed to after the GVRD and UTA agree on a transit 
service agreement, the City Engineer recXOTtends that: 


Continued 
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Clause No. 1 Continued 


A. The following streets be designated transit routes: 

Fir Street from Broadway to 5th Avenue, and from 4th to 3rd Avenues; 
3rd and 6th Avenues from Fir to Granville Streets; 

- Granville Street from 3rd Avenue to Anderson Street; 

- Anderson Street from Granville Street to Granville Island. 

B. Bus stops be established on: 

- Eastbound 6th Avenue at Granville Street; 
Northbound Fir Street at 4th Avenue; 

- Southbound Fir Street at 4th Avenue." 

The City Manager RECOMMENDS that the foregoing recommendations of the City Engineer 
be approved. 

2. Sidewalk Cafe - Frisby's Railcar Restaurant, 
North Foot Carrall Street 


The City Engineer reports as follows: 

"A new application to operate a sidewalk cafe has been received from Frisby's 
Railcar Restaurant, North Foot Carrall Street. 

The application has been considered and: 

the proposal is acceptable to the Health Department; 

the location is satisfactory from the Engineering Department standpoint 
as it is located at the end of a dead end street and, therefore, does not 
represent an obstruction to the pedestrian movement; 

- the Supervisor of Properties has determined an appropriate rental rate 
for the use of City property. 

The sidewalk cafe furniture consists of a portable wrought iron structure with 
wooden benches and is covered by a canopy which is a part of the design. This 
equipment was purchased by Frisby's from the Harp and Heather and has been 
previously approved by Council. 

If approved, the Provincial Liquor Administration Branch will be so advised. 

Accordingly, it is reccntnended that a licence agreement be executed with Frisby's 
Railcar Restaurant, with the City Engineer and the Director of Legal Services 
signing on behalf of the City of Vancouver. 

Further, that the Provincial Liquor Administration Branch be advised that City 
Council has no objection to the sale of liquor at this sidewalk cafe." 

The City Manager RECOf>WENDS that the foregoing reoortiiendations of the City ' 
Engineer be approved. 



Date 

May 1 
1 
2 

2 
2 
3 

3 

7 
7 
7 
8 
8 
11 

15 
15 
17 

18 
23 
23 

28 

Date 

May 28 
30 
30 
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FINANCE MATTERS 

RECOMMENDATION 

1. Investment Matters (Various Funds) May 1979 
The Director of Finance reports as follows: 
"(a) Security Transactions during the month of May 1979. 
(b) Summary of Securities held by the General and Capital Accounts. 

(a) SECURITY TRANSACTIONS DURING THE MONTH OF MAY 1979 

1. GENERAL AND CAPITAL ACCOUNT TRANSACTIONS (PURCHASES) 


Type of Security 


Maturity 
Date 


Maturity 
Value 


Cost 


Term 
Days 


Annual 
Yield % 


Chartered Bank Deposit Receipts and Government Notes 


Mercantile Bank of Canada 
Bank of Nova Scotia 
Canadian Imperial Bank 

of Commerce 
Royal Bank of Canada 
Royal Bank of Canada 
Canadian Imperial Bank 

of Commerce 
Bank of Nova Scotia 
(Banque Canadienne ) 
( Nationale ) 
(Mercantile Bank of Canada) 
(Province of Ontario ) 
( Treasury Bills ) 
Bank of Nova Scotia 
Mercantile Bank of Canada 
Bank of British Columbia 
Bank of British Columbia 
Bank of British Columbia 
Canadian Imperial Bank 

of Commerce 
Bank of British Columbia 
Bank of Nova Scotia 
Canadian Imperial Bank 

of Commerce 
Bank of Montreal 
Bank of Montreal 
\^ancouver City Savings 

Credit Union 
Bank of British Columbia 


May 2/79 

$ 1,000,342.47 

$ 1 

,000,000.00 

1 

12.50 

Sept. 11^/7 9 

2,605,260.27 

2 

,500,000.00 

136 

11.30 

May 3/79 

970,160.21 


969,848.00 

1 

11.75 

May 8/79 

980,782.64 


978,972.21 

6 

11.25 

Sept. 14/7 9 

2,083,293.15 

2 

,000,000.00 

135 

11.26 

May 4/79 

968,809.67 


968,478.00 

1 

12.50 

Oct. 15/79 

1,050,765.75 

1 

,000,000.00 

165 

11.23 

May 7/79 

2,001,808.22 

2 

,000,000.00 

3 

11.00 

Sept. 14/7 9 

1,560,369.86 

1 

,500,000.00 

130 

11.30 

May 10/79 

500,000.00 


499,485.00 

3 

12.50 

May 8/79 

2,500,804.79 

2 

,500,000.00 

1 

11.75 

May 31/79 

1,000,000.00 


992,867.70 

23 

11.40 

Sept. 19/7 9 

2,083,850.96 

2 

,000,000.00 

134 

11.42 

Sept. 14/7 9 

519,590.41 


500,000.00 

126 

11.35 

Oct. 1/79 

2,086,675.07 

2 

,000,000.00 

139 

11.38 

Oct. 15/79 

2,095,069.59 

2 

,000,000.00 

153 

11.34 

Oct. 15/79 

1,046,541.10 

1 

,000,000.00 

151 

11.25 

May 31/79 

501,602.74 


500,000.00 

13 

9.00 

Oct. 15/79 

1,042,575.34 


997,784.20 

145 

11.30 

Aug. 15/79 

1,026,120.55 

1 

,000,000.00 

84 

11.35 

May 29/79 

750,246.58 


750,000.00 

1 

12.00 


28,374,669.37 27,657,435.11 


2. SINKING FUND TRANSACTIONS (PURCHASES) 


Type of Security 


Debentures 


Maturity 
Date 


City of Vancouver 8.00% Apr. 2/93 
City of Vancouver 6.25% Apr. 15/80 
City of Vancouver 10.00% Dec. 16/94 


Maturity 
Value 


Price 


7,000.00 84.15 $ 
3,000.00 96.60 
15,000.00 98.45 


25,000.00 


Cost 


Term Yield 
Yrs/Mos. % 


5,890.50 13/11 10.15 
2,898.00 -/II 10.40 
14,767.50 15/5 10.20 


23,556.00 


. . . 2 


C ry 


May 1 

31 

31 
31 


May 8 
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Clause No. 1 cont'd: 


Chartered Bank Deposit Receipts and Government Notes 


Bank of British 

Columbia May 31/79 
Vancouver City Savings 

Credit Union June 26/79 

Bank of Montreal Oct. 1/79 
Bank of British 

Columbia Dec. 3/79 


1,600,000.00 

1,612,650.96 
4,774,080.38 

2,114,147.95 

10,100,879.29 

10,125,879.29 


1,585,211.92 

1,600,000.00 
4,600,000.00 


Days 


30 

26 
123 


11.35 

11.10 
11.23 


2,000,000.00 186 11.20 


9,785,211.92 
9,808,767.92 


3. CEMETERY CARE FUND TRANSACTIONS (PURCHASES) 


Debentures 


City of Vancouver 9.25% Sept. 1/88 


5,000.00 94.92 


Yrs/Mos. 
4,746.00 9/5 


10.10 


(b) SUMMARY OF SECURITIES HELD BY THE GENERAL AND CAPITAL 
ACCOUNTS ONLY - AS AT MAY 31, 1979 


Type of Security Par or Maturity Value Cash or Book Value 


Short Term 


Chartered Bank Deposit 

Receipts and Government Notes $ 59,605,569.46 $ 56,997,784.20" 


The Director of Finance recommends that the above transactions be approved. 

The City Manager RECOMMENDS that the foregoing recommendation of the Director 
of Finance be approved. 


INFORMATION 

2. Community Music School - Scholarships 
The Director of Social Planning reports: 

"council, on March 6, 1979, when considering the Finance 
Committee's report on Cultural Grant requests, approved 
the following recommendation: 

"H. THAT the City Manager report back on 
scholarships for children who cannot 
afford lessons at the Community Music 
School. " 

In the 1978-79 school year a total of $22,720 was allocated 
for scholarships for 105 children by the Community Music 
School. Through the Scholarship and Bursary Committee of 
the Community Music School Society, these scholarships are 
made available to children in response to applications from 
the parents who are able to demonstrate a need for financial 
assistance ." 

The City Manager submits the foregoing report for INFORMATION. 
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(FINANCE: A7-3) 


RECOMMENDATION 

3 . Acoustics in Council Chamber 
The City Manager reports as follows: 

On May 30, 1978, Council considered a report from the City Clerk in which he 
advised that some members of the public sitting under the balcony have problems 
hearing the Council proceedings. 

The City Engineer advised that improving the sound under the balcony would cost 
an estimated $5,500, including some preliminary studies. Council did not 
approve that expenditure . 

Complaints continue to be received from aldermen and some members of the public, 
and the City Engineer has again looked into the problem. The solution is not 
a simple one of using existing microphones to feed some loudspeakers. Due 
to reverberations in the chamber and the many possible feedback paths , such 
a system would tend to squeal. 

The City Engineer recommends that a consultant be hired to measure the character- 
istics of the chamber and to design and cost out a sound system that would 
overcome the deficiencies and reverberation problems . 

This would provide Council with a reference document that will be useful 
whether or not the improvements are proceeded with this year. 

The City Manager RECOMMENDS that Council authorize an acoustic consultant 
study, at a cost not to exceed $l,8oo to be charged to Contingency Reserve. 
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(PROPERTIES: A9 - 1) 


PROPERTY MATTERS 


RECOMMENDATION 

1. Cancellation and Lease of 

18 30 and 1836 West 5th Avenue 

The Supervisor of Properties reports as follows: 

"1830 and 1836 West 5th Avenue are part of the office and show 
room building purchased in 1973 for the Arbutus-Burrard 
Connector. This property is legally described as Lots 7, 8, 9, 
South 40 feet of Lot 10; Lot "A" (Explanatory Plan 5233); Lots 
14 and 15 except that portion of each of said Lots shown and 
described as the Right-of-Way of the Vancouver and Lulu Island 
Railway Company on Plan and description contained in Absolute 
Fees Parcels Book, Vol. 14, Folio 799, No. 16187C, Block 267, 
D.L. 526, Plan 590. 

City Council on April 10, 1979, approved a four year lease of 
680.49 m2 (7,325 sq.ft.) in this building to Interior Designers 
Institute effective April 1, 1979, at a monthly rental of $2,485. 

The Interior Designers Institute have not signed the new lease 
and have asked that the lease proposal be cancelled and they be 
released from all commitments made to the City. 

The Institute originally had intended to act as head lessee to 
five sub-lessees. However, they were not able to successfully 
negotiate monthly rentals with their sub-lessees. 

The Properties Office has now entered into month-to-month 
tenancies with the five former sub-lessees and the Interior 
Designers Institute at a total monthly rental of $2,675 - an 
increase of $190 per month. The Interior Designers Institute 
are in arrears in the amount of $135 by reason of not 
collecting the rent on all of the space. 

Under the circumstances, it is recommended that: 


1. The Interior Designers Institute be released from 
their lease commitments with the City effective 
June 1, 1979, and the outstanding pqrtion of April 
rent in the amount of $135 be waived. 

2. The Supervisor of Properties be authorized to lease 
direct to the former sub-tenants of the Interior 
Designers Institute." 


The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Properties be approved. 

2 . Mt. Pleasant N.I .P. - Kivan Lease 

The Supervisor of Properties and Director of Planning report as follows: 
"I. INTRODUCTION 


On September 28, 1976, City Council approved the 
Mt. Pleasant N.I. P. Concept Plan which included the 
following proposal: 

•Provide for the funds (maximxim $250,000) for the 
reconstruction of Kivan Boys and Girls Club at its 
present location, namely S. E. corner of 12th Avenue 
and St. Catherines Street.' 


/2 


Regular Council, February 2, 1971 4 

The Council (in Committee) reconvened in the Council Chamber 
at 2:00 P.M., His Worship the Mayor in the Chair and the following 
members present: 


PRESENT; 


ABSENT : 


His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 
Hardwick, Linnell, Rankin, 
Sweeney and Wilson 

Alderman Phillips 

UNFINISHED BUSINESS 


1. Tag Days: International 
Association of Lions Clubs 

A representative of the International Association of Lions 
Clubs appeared in support of a request that permission be granted 
to the Lions Clubs to conduct their annual tag day on Friday, 
May 7th and Saturday May 8th, 1971. 

The Council tag day policy prior to change in 1970 granted 
approval on application for tag days from the following organiz- 
ations : 

The Loyal Protestant Home for Children 
Vancouver Poppy Fund Committee (Poppy Day) 
The Kinsmen Club of Vancouver (Apple Day) 
Coordinating Council of Lions Clubs (Carnation Day) 

However, in 1970 when the matter was reviewed it was noted the 
Loyal Protestant Home for Children have not used their privilege 
since 1966. After due consideration on May 12, 1970, Council 
adopted the following recommendation of its General Purposes 
Committee: 

"THAT the Council of the City of Vancouver not approve 
any Tag Day in the City on public property with the 
exception of the Annual Tag Day held in support of the 
Poppy Fund ' . 

After further consideration of the whole matter it was, 

MOVED by Aid. Bird, 

THAT the following two organizations have their annual 
tag day privileges re-instated, on receipt of annual applications. 

The Kinsmen Club of Vancouver (Apple Day) 
Coordinating Council of Lions Clubs (Carnation Day) 

- CARRIED 

A recorded vote was requested. The record, therefore, is as 
follows : 


FOR THE MOTION 


AGAINST THE MOTION 


Alderman Hardwick 
Alderman Rankin 
Alderman Linnell 
Alderman Calder 
Alderman Wilson 
Alderman Bird 
His Worship the Mayor 


Alderman Broome 
Alderman Adams 
Alderman Sweeney 


The motion was declared carried. 
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Clause No. 2 cont'd : 

After a good deal of debate, on May 2, 1978, City 
Council determined that the new facility should be on 
an alternative site adjacent to Robson Park, Subse- 
quently, on June 13, 1978, Council approved the 
purchase of such land (Lot G and Parcel 2 of Lot E, 
S.E. Ptn. of Block 129; Lot 7 ex. Parcel A and B and 
A and B of Lot 7, Block 132; all in D.L. 264A, Plans 
2797, 923, and 1771) and construction of the club- 
house is now proceeding on this site. 

The original Concept Report had recommended that lease 
negotiations with the Kivan Club (sponsored by the 
Greater Vancouver Boys and Girls Club, who are respon- 
sible for Kivan) be renewed on the 12th Avenue and 
St. Catherines Site. 

Discussions have been held with representatives of the 
Greater Vancouver Boys and Girls Clubs regarding a lease 
on the new premises. 

II. PROPOSED LEASE PROVISIONS 

The following terms have been agreed to by the Executive 
Director of the Greater Vancouver Boys and Girls Clubs: 

(a) Term of 2 years, commencing August 1, 197 9 

(b) A nominal rental of $10 per year, with the 20 
years rental prepaid 

(c) The Greater Vancouver Boys and Girls Clubs to 
provide social, recreational, cultural, or educa- 
tional services at nominal or no cost to the 
general neighbourhood population 

(d) The Society to be responsible for all maintenance, 
repairs, utilities and insurance 

The Supervisor of Properties and Director of Planning recommend 
that the Director of Legal Services be instructed to prepare a 
lease to the Greater Vancouver Boys and Girls Clubs reflecting 
the terms set out in this report and such other terms and 
conditions as he deems necessary to protect the City's 
interests . " 

The City Manager RECOMMENDS that the foregoing recommendations of 
the Supervisor of Properties and Director of Planning be approved. 

i 

3 . Champlain Heights - Enclave 2 Subdivision 


The Champlain Heights Project Manager, Director of Legal Services and City Engineer 
report as follows: 

"On October 17, 1978, Council approved the subdivision of Enclave 2 (Lot 11, D.L. 335) 
into two parcels to allow for separate financing and staging of this development and 
also approved the leasing of the site to Boundary Development Co. Ltd. Detailed 
subdivision plans have now been finalized and as a consequence of the proposal, 
easements are required over the proposed southern lot for the benefit of the 
proposed northern lot for utility and access purposes. 

In order that this subdivision be finalized, it is requested that Council authorize 
the Director of Legal Services and City Engineer to enter into the appropriate 
easement agreements. 
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Clause No. 3 cont'd ; 

It is therefore recoinmended that the Director of Legal Services and City Engineer 
be authorized to enter into the required easement agreements for Enclave 2, 
Champlain Heights." 

The City Manager RECOMMENDS that the foregoing recommendation of the Champlain 
Heights Project Manager, Director of Legal Services and City Engineer be approved. 


4. Renewal of Leases - South Kent Avenue between 

Fraser and Chester Streets and Chester and Ross Streets 


The Supervisor of Properties reports as follows: 

"The portion of South Kent Avenue from Fraser Street to 
Ross Street has not been opened and has been leased. The 
portion of South Kent Avenue between Chester and Ross Streets 
is leased to Weldwood of Canada Limited and the portion between 
Fraser and Chester Streets is leased to its subsidiary Company, 
Weldwood of Canada Sales Limited. 

The two leases expired on April 9, 1979 and the lessees made 
application to renew their leases for a further 10 year term. 
The City Engineer has advised that he would have no objections 
to the two leases being renewed for 10 years on the same terms 
and conditions as the existing leases. These leased portions 
of street were dedicated by the lessees and the previous 
rentals were nominal at $1.00 per annum and $10.00 for the 
term, for each respective lease. 

Following negotiations, the lessees have agreed to lease 
the portions of street for a further term of 10 years from 
April 10, 1979 for a total rental of $18,358.00 per annum 
including taxes, the rental to be subject to review every 
2^5 years. 

It is recommended that the Director of Legal Services be 
authorized to prepare leases to Weldwood of Canada Limited 
and Weldwood of Canada Sales Limited for portions of 
South Kent Avenue on the general terms and conditions set 
out in this report and other terms agreed to in negotiations 
subject to the leases being drawn to the satisfaction of 
the Director of Legal Services, City Engineer and 
supervisor of Properties and execution of the leases." 

The City Manager RECOMMENDS that the foregoing recommendation 
of the Supervisor of Properties, be approved. 


5 . Sale of Various Properties 

The Supervisor of Properties reports as follows: 

"Under the authority of the Property Endowment Fund Board, tenders 
were called for the purchase of the following-described properties 
on June i^, 1979) and were opened in public at 9:30 a.m. Tuesday, 
June 2$, 1979. 

Recommended that the following offers to purchase, being in each case 
the hi^est offer received and representative of current market 
values, be accepted and apprrived under the terms and conditions set down 
by Council. 
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Clause No. 5 cont'd : 

(i) Sub. k, Block U3, D.L. 139, Plan 175U7 

H/S 21 st Avenue , V est of Crovm Street - R.S. 1 

Approx. Sale 
Lot Purchaser Size Price Teims 

B Kan, F.K.K. 11.58m x 37- l8m $61,500 City terms 

@ 13/° 


Kan, Helen W.W. 12.19m x 37.l8m $63,725 City teims 

@ 1^0 


(ii) Sub. 1 and 2, Block 1^2, D.L. 139, Plan 175U7 
S/S 21st Avenue, Vest of Crovm Street - R.S. 1 

A Colton, C.A. & 11.89m x 37- 19m $65,251 Cash 

Colton, A.C. 


B Bauly Enterprise 11.7i4m x 37. 19m $60,500 City terms 

@ ^3fo 


Bauly Enterprise 11.7i4m x 37.19m $60,500 City Teims 

@ ^Jfo 


D Mi Mo Holdings Ltd. 11. 7i4m x 37.19m $60,U00 City terms 

@ 1^0 


E Blackmore Construe- 11.7l4m x 37.19m $60,960 Cash 

tion Co. Ltd. 

SUBJECT TO A PUBLIC UTILITY EASEMENT IN FAVOUR OF THE CITY. 

F,G Wenzel Enterprises 11.7i|m x 31.19m $18U,683 City tems 

& H Ltd. each @ 13^ 

SUBJECT TO A PUBLIC UTILITY EASEMENT IN FAVOUR OF THE CITY 
OVER LOT H. 

Approx. Sale 
Lot Purchaser Size Price Terms 

I & J Cecil Morton 11;. 17m x 31.19m) City terms 

Homes Ltd. l6.52m x 37.19m) @ 13^ 

SUBJECT TO A PUBLIC UTILITY EASEMENT IN FAVOUR OF THE CITY OVER EACH LOT. 


*LOTS A TO J INCLUSIVE ALL SUBJECT TO A BULKHEAD AGREEMENT IN FAVOUR OF THE 
CITY AS LOTS ARE BELOW LANE LEVEL*. 
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(PROPERTIES: A9 - 5) 


(iii) Block 62, D.L. 181, Plan 192 

S/S Cordova Street, East of Campbell Avenue 
Zoned: M-2 (industrial) 

8 to Alex Gair & Sons 22.86m x 37.2m $120,000 City tenns 

10 Ltd. @ ^^^o 

Lots are to be consolidated to form one site. " 

The City Manager RECOMMENDS that the foregoing recommendation of the Supervisor 
of Properties, be approved. 


6. Lease of City-owned Land, situated 
W/S of Hudson Street, south of 
Vancouver and Lulu Island Railway 
Right of Way 

The Supervisor of Properties reports as follows: 

"Parcel 1 of Parcel M, D.L. 318, is leased to Canadian Forest 
Products Ltd. until December 31, 1981, at a rent of $5,520 
per annum plus taxes as if levied. It is bare land and 
utilized for parking and storage. 

The Lessee has withheld payment of part 1978 taxes on the 
grounds that the amount billed was unrealistic. 

For the years 1977 to 1979 the situation is as follows: 


Year Assessed Value Taxes 

1977 $17,600 $ 788.85 

1978 $37,320 $3,632.35 

1979 $18,405 $1,747.67 


The proposed 1979 assessed value was $37,320 but this was 
reduced to $18,405 as a result of the Lessee's appeal. The 
Assessment Authority states that an error was made in the 
1978 Assessment in asmuch as the land was assessed on the 
higher zoning basis (RS-1) , whereas in fact the use was 
indust rial . 

In view of the foregoing, the Supervisor of Properties 
recommends that the 1978 taxes be amended accordingly and 
that the tax charge be reduced to $1,791.36 for 1978. 

The Lessee has agreed to this proposal." 

The City Manager RECOMMENDS that the foregoing recommendation 
of the Supervisor of Properties be approved. 

7. Old Number 14 Fireball 
2705 Cambridge Street 

The Director of Civic Buildings reports as follows: 

"The new No. 14 Fireball at 2804 Venables will be completed witbin 
several weeks, and the old No. 14 Fireball at 2705 Cambridge will 
be vacated. Tbe funding approved by Council for the new fireball 
required that the residential property upon v^ich the old hall now 
sits would be sold and credited to the overall costs. 
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Clause No. 7 cont'd : 

There have been several inquiries received about recycling the old 
building for some type of canrtunity use. Investigations on behalf 
of one proposal indicated that to renovate the building to accept- 
able operation and safety standards would cost in tlie area of 
$150,000, making the proposal uneconomic. Since the property is 
more valuable without the old building, its demolition is recormended. 

The net proceeds of demolition and property sale are to be credited 
to Account Code 345/1904 (Property Cost-Net) . 

The Director of Civic Buildings recontnends that: 

A) Tenders be received and a contract awarded to demolish the 
Old No. 14 Firehall Building. 

B) The property be sold and the net proceeds credited to Account 
Code 345/1904." 

The City Manager REOQNMENDS that the foregoing report of the Director 
of Civic Buildings be approved. 

8 . Protection to Mortgage Lenders on 
Strata Lots in False Creek and 
Champlain Heights 

The Director of Legal Services reports as follows: 

" By resolutionsdated March 8, 19 77 and October 31, 197 8, respec- 
tively, Coiancil authorized the entry into agreements with named 
Corporate mortgage lenders who hold leasehold mortgages on desig- 
nated property owned by the City in False Creek and Champlain 
Heights . These agreements provide certain protection to these 
mortgage lenders such as giving notice of changes in the terins of 
leases, the status of the leases and defaults by the tenants. Re- 
quests have been made to enter into similar agreements with mort- 
gage lenders who are not named in these resolutions . To avoid a 
proliferation of resolutions it would be advisable to have a general 
resolution authorizing the entry into such agreements with eligible 
mortgage lenders without specifically naming them nor describing 
the property . 

It is recommended that where a Corporate mortgage lender authorized 
to carry on business in British Columbia holds a leasehold mortgage 
on any of the property owned by the City in False Creek or Champlain 
Heights Development areas and requests the City to enter into an 
agreement between the City, the lessee of the property and the 
mortgage lender to provide the following protection, namely, 

1. The City to give the mortgage lender not less than seven (7) 
days prior notice of 

a) the City's acceptance of a surrender of the lease; 

b) any modifications or amendments to the lease; 

2. Acknowledgment by the lessee that the lessee is in possession 
of the leased premises; 

3. Acknowledgment by the City of receipt of notice from the 
mortgage lender of the leasehold mortgage; 

4. A grant by the City to the mortgage lender of all rights, 
assurances, remedies and notices afforded by the terms of 
the lease to a mortgagee; 

5. The City to give the mortgage lender upon not less than 30 
days notice a statement in writing certifying as to such 
matters as, whether or not the lease has been modified, the 
date to which rent and other charges have been paid and 

whether or not the lessee is in default under the lease. 
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MANAGER'S REPORT, JULY 6, 1979 (PROPERTIES: A9 - 7) 

Clause No. 8 cont'd ; 

The Director of Legal Services or in his absence, an Assistant 
Director is hereby authorized to enter into such agreements on 
behalf of the City in a form satisfactory to the Director of 
Legal Services and to execute the same on behalf of the City 
and affix the seal of the City to such agreements. " 

The City Manager RECOMMENDS the foregoing report of the Director of 
Legal Services be adopted. 


9. Rent Review - Bowell McLean Motor Co. Ltd., 
Vacant Lots, Glen Drive 


The Supervisor of Properties reports as follows: 

"On April 30 > 197U» Coiincil approved the leasing of Lot 5> 
Block 1+8, D.L. 182 and Lots 1 to 6, Subdivision i|8, Block FW|, 
D.L. 182 to Bowell McLean Motor Co. Ltd. effective from July 1st, 
I97U, "fco June 30*^, I98I4.. Contained in the lease is a rental 
review clause effective on July 1st, 1979* 

Following negotiations, Bowell McLean Motor Co. Ltd. have 
agreed to axi increase in annual rental from $12,738.00 plus 
taxes to $19,626.00 per year plus taxes. 

The Supervisor of Properties reconmends the acceptance of the 
new rental of $19,626.00 plus taxes for the period of July 1st, 
1979 to June 30th, I98U." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Properties be approved. 


INFORMATION 

10 . Englesea Lodge - 2046 Beach Avenue 
The Supervisor of Properties reports as follows: 

"Englesea Lodge was purchased in 1967 to complete the acquisition 
of public park along the English Bay waterfront, utilizing Parks 
funds (50%) and the Land Purchase Fund (50%) for a total of 
$375,000. Council's approval to purchase stipulated that the 
City should operate the building as an apartment for 10 years or 
until the Land Purchase Fund was reimbursed. The Land Purchase 
Fund was reimbursed in 1975. 

On April 3, 1979 Council considered the matter and was informed 
that if the building were to remain, then substantial costs 
($80,000) would be incurred to bring it up to Fire By-law 
standards. Further large sxaas would be required for other types of 
upgrading. 

Coxmcil then adopted the following recommendation concerning the 
demolition of Englesea Lodge: 


That as suites become vacant, they be locked and not 
re-rented . 

That notices be sent to tenants before November 30, 1979, 
requesting them to quit by March 31, 1980, so that the 
building may be demolished thereafter. 
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MANAGER'S REPORT, JULY 6, 1979 


(PROPERTIES: A9 - 8) 


Clause No. 10 cont'd : 

C. That relocation assistance be provided to existing 
tenants as may be necessary; and 

D. That demolition be approved only after plans have been 
submitted by the Parks Board indicating details of re- 
development of this site (in accordance with the provi- 
sions of the Zoning and Development By-Law for 
demolition of residential rental accommodation).' 

To assist Council when considering the Notice of Motion served 
by Alderman Kennedy respecting the demolition of this property, 
the following information is provided: 

(a) A letter dated May 9, 1979, from the Director of Civic 
Buildings together with a formal Termination Notice to 
Tenant (official forms provided by the office of the 
Rentalsman) (Addenda I and II) were hand delivered to each 
tenant of Englesea Lodge during the week of May 14, 1979. 
Copies of notices were forwarded to the Rentalsman and 
posted on bulletin boards in the building. 

(b) Four suites are vacant and locked. Two are expected to 
become vacant in July. 39 more suites are still to be 
vacated (excluding the caretaker's suite). 

(c) Approximately 8 tenants may require the offered relocation 
assistance. (Approximately 18 tenants are over 65 years 
of age.) 

(d) Approximately 49% of the present tenants have lived there 
less than 3 years (26% less than one year) . 

(e) Schematic drawings for development permit purposes are 
being finalized by the Parks Board. It is anticipated 
they will be submitted to the Planning Department in the 
normal manner for approval , within the next two weeks . 

(f) The property has not yet been turned over to the care and 
custody of the Parks Board." 

The City Manager submits the foregoing report of the Supervisor of 
Properties to Council for INFORMATION. 
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June 27, 1979 


TO: 


Vancouver City Council 


SUBJECT: 


Group Home at 1606 East 15th Avenue 


CLASSIFICATION : 


INFORMATION 


The City Manager reports as follows: 

On June 26 in Council, Alderman Rankin enquired about the status of the above 
home . 


Twenty years ago, the house was a senior citizens' rest home. For the last 
18 years it has been used as a foster home, originally by Catholic Charities, 
which was then taken over by the Vancouver Resources Board, and subsequently, 
by the Ministry of Human Resources. 

For the last 9 years, it has operated with 5 small children and very competent 
foster parents. 

Mr. Hunter of the Ministry of Human Resources has advised that the Ministry's 
needs have changed, and while it will continue as a foster home, they are 
converting it into a shorter-term residence for 5 teenagers, operating with 
another set of foster parents. They are taking office on July 1. 

There is no change of ownership or of use which would require a new develop- 
ment permit. 

Neighbourhood Protests 

Mr. H. W. Carter, living in a neighbouring house, has been spearheading a 
protest against this change 

- to the Ministry, the Attorney-General, the Premier, and MLAs. 

- the Mayor, City staff and Police. 

A petition of about 300 signatures has been collected. 

On June 20, neighbours were invited to a meeting at which Mr. Hunter (Human 
Resources) explained the plans and discussed them with about 48 citizens. 
The majority were not happy. 

Mr. Hunter is convinced that the fears expressed by the neighbours will be 
allayed once they have had a chance to meet the new foster parents and the 
teenagers. Invitations will be sent to groups of neighbours to visit the 
home under its new management. 

The City Manager submits the above for Council's INFORMATION. 


History 
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DATE June 21, 1979 
TO: Vancouver City Council 

SUBJECT: Complaint re 3737 West King Edward Avenue 
ciiASSIFICATION: INFORMATION 

petition dated May 30, 1979 and circulated to City Council members 
jjane 11, 1979 has been received respecting the use, noise, parking and 
conduct of the occupants of the above mentioned building. 

Tfie Director of Permits and Licenses reports as follows: 

"The above property is situated in an RS-1 - One Family Dwelling 
District. As a result of complaints, inspection was made and it was 
found that the building was occupied as a multiple conversion dwelling, 
Charges were laid and convictions were obtained with the last case 
involving a continuing offence. 

Following the last conviction, the owner removed the additional sinks 
and cooking facilities from both the basement and second floor, re- 
stored interior stairs and occupied the building as a one family 
dwelling. Since the last conviction, complaints have been received 
and inspections have again been made but there has been no evidence of 
any violations of the By-law. The records also show that several 
reports have been written to both the Mayor and several Aldermen, 
outlining the action taken by the Department. 

On June 18, 1979, our Inspection Services reported that the building 
is occupied as a one family dwelling by five people unrelated by 
blood or marriage, in compliance with the Zoning and Development 
By-law. The Zoning and Development By-law defines family as follows: 

"Family" means one or more individuals living as a household 
and in the case of persons unrelated by blood or marriage, shall 
not exceed three in number, but shall not include boarders, lodgers 
or foster or day-care children or groups or persons comprising a 
monastery, seminary, convent or similar religious group." 

Further the Section 5 of the Zoning & Development By-law permits, in 
addition to a one family occupancy, two boarders or lodgers in each 
dwelling unit. Thus a one family dwelling can be legally occupied by 
five people unrelated by blood or marriage. 


The payment of the fines totalling $1,400.00 is still outstanding and 
I am advised by our Legal Department that action has been initiated 
to recover this money. Inspection, however, has shown that there is 
no violation of the By-law at this time and therefore, no further 
action may be taken by this Department." 

The City Manager submits the foregoing report of the Director of 
Permits and Licenses for Council's INFORMATION, and notes that 
frequently the problem is one of behaviour, rather than numbers 
of unrelated people living in a building. Overcrowding and noise 
problems also arise with families related by blood and marriage. 
Council members should recognize that the issue is difficult and 
an acceptable solution is unlikely. However, Council may wish to 
instruct the Directors of Planning and Permits and Licenses to 
investigate by-law revisions to limit the total number of unrelated 
persons and boarders in a single family dwelling. 
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DATE July 4, 1979 

TO: Vancouver City Council 

SUBJECT: Relocation of Fireball #22 - Marpole 

CLASSIFICATION: RECOMMENDATION 
The Director of Planning reports as follows : 
" PURPOSE 

Council will be considering In-Camera later in the day, the 
details with respect to the proposed acquisition of three lots 
Lots 1 - 3 of Lot 23, Block A, D.L. 319/323/324, Plan 6537) at 
the southeast corner of Park Drive and Shaughnessy Street for 
relocation of Firehali f2z. The purpose of tnis report xs to 
summarize the background and put forward a course of action for 
Council's consideration. 

BACKGROUND 

In 1976 a plebiscite for the 1977-1981 Capital Program, Public 
Works and Firehalls was passed by the electors. Council was 
given the authority to borrow the funds required to replace 
three firehalls, one of which was Firehall #22 in Marpole. 

In 19 78, with the establishment of the Marpole Planning Program, 
a site selection process was explored, involving establishment 
of site criteria, discussions with the Marpole Citizens Planning 
Committee, notification of the local community and a Public 
Information Meeting. Four sites were considered: 

1. on Oak Park? 

2. on property owned by the Oakherst and Park Lane Private 
Hospitals; 

3. on the Laurier School grounds; and 

4. on the Pearson Hospital grounds. 
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Regular Council, February 2, 1971 5 


UNFINISHED BUSINESS (cont 'd) 


2 . Bicycle Registration 

The Board of Administration submitted, under date of 
January 20, 1971, a report of the Chief Constable and Director 
of Permits and Licenses pursuant to Council's instructions on 
the matter of bicycle registration . 

In this regard delegations in support were received from 
the following: 


Mr. M. Smith - petition filed 


B.C. Safety Council - brief filed dated February 2, 

1971 proposing central bicycle 
registry for metropolitan 
Vancouver maintained by the 
B.C Safety Council 


Vancouver Bicycle Club - letter filed 


A communication was received from the Chairman of the School 
Board expressing support for bicycle registration. 


Commissioner Ryan reported that the Advisory Committee 
of the Greater Vancouver Regional District is considering this 
whole matter and will report to the District. 

MOVED by Aid. Rankin, 

THAT the City of Vancouver approve compulsory bicycle 
registration and the following recommendations be adopted, 
taken generally from the Board of Administration report of 
January 20, 1971 : 


1. the City Building Inspector be requested to report on the 
availability of space in the Oakridge Sub-Station or other 
suitable locations, for inspecting bicycle registration 
numbers and installation of their licenses, keeping in 
mind that access should be readily available from the 
street or driveways. This report will undoubtedly require 
additional costs. 


2. the fee be increased to $1.00 per year for registration, 
50^ for transfer of license and 50<^ for duplicate license. 

3. the registration year to be from September 1st to 
August 31st to coincide with the opening of school. 

4. the additional staff be approved subject to established 
personnel procedures and funds made available in the Police 
Department budget (part year 1971) , 

5. funds be approved for the temporary help in the 1971 Police 
Department budget. 

6. the Chief Constable bo authorized to arrange tor issue of 
registration by bicycle dealers. 

7. the Corporation Counsel be requested to prepare the 
necessary By-law. 

8. the Coordinator of Data Processing & Systems be instructed 
to review the staffing after 12 months operations, as well 
as the level of service provided. 


FURTHER THAT the Board of Administration look into sources 
of revenue from fees, bicycle recoveries, etc. 

- CARRIED 

MOVED by Aid. Adams, 

THAT this matter be tabled until such time as the Regional 
District receives a report from its Advisory Committee. 

- LOST 


- 2 - 



Staff recommended site 2, at 59th and Laurel. The Citizens 
Planning Committee recommended the park site. Neither the 
Parks Board, nor School Board, nor Provincial Government nor 
the owners of the private hospital wished to sell or negotiate 
with the City. On September 26, 1978 Council, after hearing 
several delegations, resolved not to act on the staff 
recommendation but to investigate two further sites, one being 
the Salvation Army property at 5 7th and Oak. 

On December 14, 1978 Council received a report of the City Manager 
and Supervisor of Properties which suggested the Salvation Army 
would be prepared to sell but at substantial extra cost to the 
City. The report described the pros and cons of a number of 
alternate sites but recommended further discussion take place 
between the Park Board and School Board and if unsuccessful, 
to negotiate purchase of the private hospital site at 58th Avenue 
and Laurel. City Council resolved, however, 

•THAT the purchase of property for the new site for Firehall #22 
be on the basis of willing buyer-willing seller, with the Salvation 
Army property at 5 7th Avenue and Oak Street being considered as 
a first priority.' 

CURRENT SITUATION 

During the first six months in 19 79 the Properties Division has 
followed up on Council's resolution. None of their attempts at 
negotiating a site have come to fruition until the City was 
approached by the owners of three single family properties across 
Park Drive from Oak Park, offering to sell. The site is a good one 
from a fire fighting service point of view, having easy access to 
Oak Street and being within the area allowing for a 3H minute response 
time to the whole community. The drawback is that the site is 
surrounded on three sides by single family homes. 

In processing a development permit application for this site, the 
above points of view would be considered. 

It should be noted that a firehall is a conditional use in the RS-1 
Schedule. The Director of Planning, in processing such a Development 
Permit Application would, in the normal way, invite the views of 
neighbouring property owners. The Director of Planning would also 
in controversial DPA's such as this, seek the advice of Council. 

COURSE OF ACTION 

Residents in the area around the proposed site have already expressed 
concerns with respect to locating a Firehall in this vicinity and note 
that they would be affected by any decision of City Council on this 
matter. In view of these concerns. Council may wish to hear 
delegations on the matter before making a decision on purchasing 
the proposed Park Drive and Shaughnessy Street site. 

In view of the suitability of this site, the extensive search 
for a location and the clear need to replace this firehall, 
the City Manager RECOMMENDS approval of the Park Drive and 
Shaughnessy location. The City Manager further RECOMMENDS 
that Council hear delegations today from local residents on the 
question of location of the firehall, before considering the 
in-camera report on property negotiations. 
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MANAGER'S REPORT 


DATE 


July 6, 1979 


TO: 


VANCOUVER CITY COUNCIL 


SUBJECT : 


159 East Hastings Street - Balmoral Hotel 


CLASSIFICATION : 


RECOMMENDATION 


The Director of Permits & Licenses reports as follows: 


"On June 12, 1979 City Council suspended for one month the 
Business License for the operation of the Public House at 
the above address based on police reports on activities in 
the beer parlour. 

For some time past, upgrading and maintenance work has been 
necessary in the residential portion of the hotel. Some of 
this work has been done but there are several items of uncompleted 
work still outstanding and some further damage has occurred over 
the past sixty (60) days. 

On July 4, 1979, our Inspector checked the building in company 
with the court appointed receiver of the property, a Mr. William 
Anaka of Lindfield Investments Ltd. who is aware of the deficiencies. 

The Director of Permits and Licenses recommends that the present 
suspension of the Public House License be continued until all 
the necessary work in the residential portion of the Balmoral 
Hotel is completed to his satisfaction." 


The City Manager RECOMMENDS that the recommendation of the 
Director of Permits and Licenses be approved. 
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DATE 


June 14, 1979. 


TO: 


Vancouver City Council 


SUBJECT : 


Tender No. 35-79-1 - Landfill Compactor 


CLASSIFICATION: RECOMMENDATION 

The City Engineer and the Purchasing Agent report as follows: 

"Tenders were opened on April 9, 1979 and referred to the City Engineer and 
Purchasing Agent for report. 

A tabulation is on file in the Office of the Purchasing Agent. 
Funds are provided in the Equipment Plant Replacement Account. 

Seven bids were received from five suppliers. The bids can be broken down into 
two classes of machine, five bids in the 60 000 pound class and two bids in the 
80 000 pound class. The purchase costs for the 60 000 pound machines range 
from $180 041.00 (Bid No. 1) to $223 732.00 (Bid No. 5) and the 80 000 pound 
machines are priced at $262 118.00 and $263 331.00 (Bids 6 & 7 respectively). 
The 80 000 pound machines exceed the requirements of our specifications but 
offer better value to the City than the 60 000 pound class of machine for the 
following reasons: 

1 . Cost of Operation 

The 80 000 pound machine has a greater work capacity than is required 
at the City of Vancouver Landfill operation, resulting in a low duty 
cycle, that is, it will be working to its capacity for less time than 
the smaller machine. The effect of working a lower duty cycle will be: 

(a) increased life - 6 years in lieu of 5 years; 

(b) decreased downtime - larger machine should be available 
at least 200 additional hours per year; 

(c) reduced maintenance cost - 10% anticipated. 

These benefits will result in total costs to the Sanitation Branch equal 
to or less than the cost to operate the smaller machines. 

2. Advantages to the Landfill Operation 

Landfill operation is optimized by attaining greater refuse compaction. 
Higher compaction densities will result from using a larger, heavier 
machine, that is, running over refuse with the heavier machine will 
compress it into a smaller volume. In addition, as stated above, the 
large machine is operating in a low duty cycle mode, this will allow it 
time to make multiple passes over the refuse before and after spreading 
the refuse. Higher density will result from the additional passes over 
the refuse. This cannot be accomplished with a smaller machine as most 
of its duty cycle will be required for spreading the refuse. Landfill 
density is expected to increase by 5 to 15% thereby reducing daily and 
final cover material requirements. 

As stated, two of the seven bids were 80 000 pound machines, these are 
Bid No. 6, a Bomag K701 at $262 118.00 and Bid No. 7, a Tana model 40 at 
$263 331.00. The difference in price of $1 213.00, less than one half 
of one percent of the machine cost, is not considered significant. We 
are recommending the purchase of Bid No. 7 for the following reasons: 

(a) The Tana 40 machine is a two drum roller design as opposed to the 


Bomag K701 which is a four wheel design. The two drum design is 
preferred by the Sanitation Operating Branch as it provides full 
width compaction with each pass. The City of Vancouver, in fact, 
have been using the two-drum type compactor since 1971, and have 
been satisfied with the operation of this type of machine. 
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(b) The Tana machine offers a hydrostatic type drive train in lieu of the 
conventional power shift gear type transmission. The hydrostatic 
transmission offers features which result in greater efficiency, 
less maintenance and some fuel savings. The power in a hydrostatic 
type drive is carried by hydraulic fluid thus eliminating much of the 
mechanical drive train and associated maintenance. Hydrostatic drive 
is more efficient than mechanical drive thus enabling the use of a 
lower horsepower engine. The smaller engine in the Tana 40 will result 
in fuel savings estimated at $500 annually. 

The City Engineer and the Purchasing Agent recommend acceptance of Bid No. 7 
from F. & F. Equipment Ltd. for one only Tana model 40 compactor at a total, 
cost of $261 859 ($263 331 less $1 472 for deletion of air conditioning) plus 
4% Provincial Sales Tax." 

The City Manager RECOMMENDS that the above recommendation of the City Engineer 
and the Purchasing Agent be approved. 
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MANAGER'S REPORT 


9 July 1979 


TO: 

SUBJECT: 
CLASSIFICATION; 


Vancouver City Council 

19 79 Arbitration Award 
Union Negotiations 

INFORMATION 


- Vancouver Policemen's 


The Director of Personnel Services reports as follows: 

"The binding arbitration award resolving issues in dispute between 
the Vancouver Police Board and the Vancouver Policemen's Union has 
now been issued by Mr. Hugh Ladner, the sole arbitrator. The main 
features of the attached award are as follows: 

1. TERM - 1 year from January 1, 1979 to December 31, 1979. 

2. WAGES - (a) January 1, 1979 - increase of 7% over December 31, 

1978 rate for first class constable - all other 
differentials to remain the same. 

(b) July 1, 1979 - increase of 31 over June 30, 1979 
rate for first class constable all other differ- 
entials to remain the same. This produces a cost 
for the year of 8.6% and end rates 10.2% above 1978 

3. DRYCLEANING ALLOWANCE - A new clause providing for 5 dollars per 

month paid in cash every 3 months in advance. 

This is in addition to the existing clothing allowance of 
$41 . 67/inonth, which is to be retained but which also is hence- 
forth to be paid in cash semi-annually in advance. 


4. SERVICE PAY 


7, 


8. 


VACATION 


- Increased from 5 dollars per month for each 5 year 
period of service to $7.50 in order to correspond 
to that paid members of the Vancouver Police Officers' 
Association. 

Amended the vacation clause to provide for 30 days' 
vacation after 25 years. Members were previously 
entitled to 30 days after completion of 30 years 
of service. 

SICK LEAVE - The limit of 261 days maximum accumulation on sick 
leave was removed in order to correspond with un- 
limited sick leave accumulation for members of the 
Vancouver Police Officers' Association. 

GilA.TUITY LEAVE - Amended to provide for accumulations and deduc- 
tions based on one day per quarter every calendar 
year. In addition, members shall be entitled to one 
additional day if not absent on sick, leave during 
the calendar year. The provision now corresponds 
to that for members of Vancouver Police Officers' 
Association. 

COMPASSIONATE LEAVE - An improved provision which corresponds 

to that in the C.U.P.E. and V.M.R.E.U. Agreements. 


In iddition to the above items, the binding award recommended that 
the parties to the agreement - 

(a") revise the Referee Agreement so as to enable the parties to 

change the rate for any particular rank or classification and 
have any dispute between them with respect to this subject to 
:;ettlement by a third party, and 


7 


(b) establish a joint committee chaired by an executive officer 

to study the concept of a compressed work week and attempt to 
reach agreement by October 1, 1979 on whether to implement the 
results on an experimental basis or otherwise. 

Mr. Ladner has reserved jurisdiction over these two issues if the 
parties fail to resolve them. He also retained jurisdiction over the 
question of Police parking if the parties cannot resolve the issue 
of upgrading the present lot. 

Costs associated with the award are as follows: 


CI) Wages $1,996,800 

(2) Drycleaning 27,600 

(3) Service Pay 55,800 
C4) Vacation 16,900 


$2,097,100 

Improvements in gratuity benefits, sick leave accumulations and com- 
passionate leave cannot be costed until year-end." 

The City Manager notes that while the award is appreciably higher than 
expected and higher than the settlement with VMBEU,. Council has no 
choice in the matter. 


The matter of paying clothing and dry-cleaning allowances in cash 
(Item 3) is a considerable administrative inconvenience apparently 
for no good reason. Finance and Police officials will seek a meeting 
with the arbitrator to clarify this provision of the award. 

The City Manager submits the foregoing for Council's INFORMATION. 
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STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


JUNE 21, 1979 


A meeting of the Standing Committee of Council on Planning 
and Development was held in the No. 1 Committee Room, Third Floor, 
City Hall, on Thursday, June 21, 1979 at approximately 1:30 p.m. 


PRESENT 


Alderman Harcourt, Chairman 
Alderman Kennedy 
Alderman Puil 


ABSENT 


Alderman Boyce 
Alderman Ford 


CLERK TO THE 
COMMITTEE 


M. L. Cross 


RECOMMENDATION 

1 . Monthly status Report on Rezoning Applications 

The Committee considered a memorandum dated June 18, 1979 
from the Zoning Planner, forwarding the monthly status report on 
rezoning applications for the month of May, 1979 (on file in the 
City Clerk's Office). 

Mr. R. Scobie, Zoning Division, advised that a Public Hearing 
would be held on Thursday, June 28, 1979 to discuss four items: 

(a) Rezoning of 1724 East 10th Avenue from RT-2 to C-2 
to eliminate an isolated RT-2 lot for consolidation 
with existing commercial lots. 

(b) Amendments to existing CD-I By-law for the Arbutus 
Club to permit construction of additional facilities 
and off-street parking. 

(c) Rezoning the Champlain Heights Community Services 
site from RS-1 to CD-I. 

(d) Changes to the parking requirements in the Downtown 
District. 

Mr. Scobie noted that Marathon Realty will be contacted with 
respect to the application to rezone property at the northeast 
corner of Pender and Broughton from M-1 to C-5, in view of the 
fact the lot has been zoned CWD, Central Waterfront District. 

Discussions have been held with the Director of Legal Services 
and the Director of Permits and Licenses with respect to the text 
amendment for Retaining Walls. It would appear that this would 
more appropriately be handled under the City Building By-law. 

Mr. Scobie advised that the text amendment to Schedule B 
(required parking spaces) has been placed in the "on hold" cate- 
gory. On August 15, 1978 Council referred this matter to the 
Transportation Committee for further study. The Engineering 
Department will be preparing a supplementary report. 


RECOMMENDED 


THAT the monthly status report on rezoning applications 
for the month of May, 1979 be received. 



REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


JUNE 21, 1979 


A meeting of the Standing Committee of Council on Community 
Services was held on Thursday, June 21, 1979, in Committee Room 
No. 2, Third Floor, City Hall, at approximately 1:30 P.M. 


PRESENT: Alderman Rankin, Chairman 
Alderman Bellamy 
Alderman Gerard 
Alderman Little 
Alderman Marzari 

COMMITTEE CLERK: H. Dickson 


Adoption of Minutes 

The minutes of the Community Services Committee meeting of 
Thursday, May 31, 1979 were adopted. 


Recorded Vote 

Unless otherwise indicated, votes of the Committee on all items 
are unanimous. 


RECOMMENDATION 

1. Liquor Permit Application - 1184 Denman Street 
(Development Permit Application No. 84054) 

The Committee had before it for consideration a Manager's 
report dated May 29, 1979 on the application of Henriquez 
Associates, architects, on behalf of the Sands Motor Hotel for 
a development permit for construction of a cocktail lounge in 
the building next door to the Sands Motor Hotel at Denman and 
Davie Streets. 

In the Manager's report, the Director of Planning commented 
as follows: 

t 

•The above noted Development Permit Application has been 
filed to use a portion of the main level of the existing 
building as a cocktail lounge area in conjunction with 
the Sands Motor Hotel. 

This development is situated at the north-east corner of 
Denman and Davie Streets in the West End District. 

The Sands Motor Hotel is located in a separate adjoining 
building but will be connected to the proposed lounge 
area by a new door through the party wall. It has an 
existing lounge with an area of approximately 864 sq. ft. 
with a seating capacity of 72, which will continue to 
operate in conjunction with the proposed new lounge. 
The area for the new lounge was previously approved as 
retail space. The proposed lounge, with an assembly 
area of 1,195 sq. ft. will accommodate a maximum of 99 
persons. 

The applicant has received clearances from the Building, 
Fire, Police and Health Departments, including clearance 
from the Liquor Control and Licensing Branch. 


Continued . . . . 
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Report to Council (11-2) 
Standing Committee of Council on Community Services 
June 21, 1979 


Clause No. 1 Continued 

' The Director of Planning approved this application on 
May 22, 1979 subject to the conditions that prior to the 
issuance of the Development Permit: 

(a) this request for a new liquor outlet be first 
referred to City Council through the Standing 
Committee on Community Services for consider- 
ation and necessary action, and 

(b) a restrictive covenant is to be executed 
satisfactory to the Director of Planning and 
the Director of Legal Services that the 
approved lounge at 1184 Denman Street is to 
be operated in conjunction with the Hotel on 
the adjacent site only.' 


Appearing before the Committee on this matter were a repre- 
sentative of the Planning Department, the architect Mr. Henriquez, 
and a representative of the Sands Motor Hotel. 

During discussion the Committee noted the application is 
rather \anusual in that the hotel proposes to utilize space in a 
new building next door for a cocktail lounge seating 99 persons. 

In response to questions from the Committee, the Planning 
Department representative explained the Director of Planning has 
released the new building at 1184 Denman Street, which is to 
contain the new lounge, from part of the usual parking 
requirements for new buildings as the adjacent Sands Motor Hotel 
has sufficient parking space to provide for the additional cock- 
tail loxange patrons. 

The Planning Department representative also reported that 
consultants for the Sands Motor Hotel supplied the City Traffic 
Engineering Department with a lengthy report and the Engineering 
Department is satisfied with the proposal in respect to traffic 
volxunes . 

Two members of the Committee expressed some concern that 
permanent residents in apartment buildings in the immediate 
vicinity of the Sands Motor Hotel could be exposed to additional 
noise generated by the lounge and some brief consideration was 
given to either the City or the applicant conducting a poll of 
nearby residents. Concern was also expressed over the possibility 
the lounge could be converted into a cabaret. 

In response, the architect explained the proposed lounge is 
contained in a new building which will have quite expensive town- 
houses above it and that noise will have to be kept to a minimum. 
A single unamplified guitar would likely be the type of entertain- 
ment within the new lounge. 

The Committee also considered the wording of the paragraph 
labelled (b) in the report and indicated the words "in conjunction 
with" were rather vague; that the lounge must remain under the 
management and operation of the Sands Motor Hotel. 

Following discussion, it was 
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Clause No. 1 Continued 
RECOMMENDED 

THAT the Director of Planning be advised that 
Council has no objection to the issuance of 
Development Permit Application No. 84054 to 
Henriquez Associates, Architects, to use a 
portion of the main level of the building at 
1184 Denman Street as a cocktail lounge for 
the adjoining Sands Motor Hotel as outlined in 
the City Manager's report dated May 29, 1979; 

PROVIDED that a restrictive covenant is 
executed satisfactory to the Director of Plan- 
ning and the Director of Legal Services 
that the approved lounge at 1184 Denman Street 
is to remain under the management and operation 
only of the Sands Motor Hotel which occupies 
the adjacent site. 


(Alderman Little opposed) 


2 . Status Report on Hotel Vancouver - 
Compliance with Fire By-law 

The Committee had before it for consideration a Manager's 
report dated June 13, 1979 in which the Fire Chief reported as 
follows : 

" $«r1es Reports it]5 and ^16 have been received from Mr. 0. S. Harris, 
Solicitor for Canadian National Hotels, and these reports may be 
summarized as follows! 

A. Sprinkler Installation Program 

The preparation for testing the old risers and new connectors has 
been completed, and the testing procedures have recently commenced 
and are now underviay. It appears that the Installation will be 
completed towards the end of June, 1979* 

B. Fire Alarm System 

Completion end testing of this Installation have been delayed by 
a strike against the manufacturer, Edwards of Canada Limited. 

Testing procedures should connnence in the very near future. It 
appeara that this syatem will also be completed towards the end 
of June 1979. 

C. Exit Facilities Involving Staircases and Passageways - Lower Floors 

Since the last report, dated Aprft 2k, 1979, plans were submitted 
and approved by the City on May 10th, 1979* A(A^ert1sement for the 
tender bids appeared In publication on May 10th and 11th, 1979, 
with the tender closing on June 8th, 1979* The recommendations 
should be finalized for the Canadian National Board of Directors by 
July to, 1979. A decision regarding the awarding of a contract 
should occur at the Board meeting on July 30, 1979. The construction 
should start almost Immediately after the awarding of a contract by 
the Board of Directors. The construction of Phase III Is expected 
to take place about six months from now. 

The Fire Chief Is satisfied that reasonable progress Is being made to 
upgrade the hotel. " 

Continued .... 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
B . continued : 

Review of Development Policy: 
Area Bounded by Charles, Adanac, 
Cassiar Streets and Boundary Road 

Further consideration was given to the Board of Administration 
report dated January 27th reviewing development policy in respect 
of the area bounded by Charles, Adanac, Cassiar Streets and 
Boundary Road. 

In the earlier consideration this day a motion was proposed 
by Alderman Adams and an amendment by Alderman Rankin: however, 
at this latest consideration, by general agreement, the motion 
and amendment were combined as follows: 

MOVED by Aid. Adams, 

THAT Interim Development Scheme 3 be approved in principle 
and the appropriate officials report further on the details of 
property acquisition, interim site consolidation, zoning and 
interim leasing, and 

FURTHER THAT the Director of Planning be instructed to take 
the necessary action with respect to rezoning of sites 1 and 2, 
of Scheme 2, as shown on Planning Department map dated November, 
1970, and subsequent to rezoning, the Council determine 
disposition of these two sites. 

- CARRIED 


At this point the Council (in Committee) observed a short 
recess and reconvened in the Council Chamber at approximately 
4:00 P.M. with the same personnel present. 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Works and Utility Matters (cont'd ) 

Auxiliary Inspection: 
Air Pollution (Clause 4) 

The Board of Administration advised in respect of auxiliary 
inspection in the matter of air pollution concluding that it is 
not considered by the officials that a program of auxiliary 
inspections should be undertaken at this time. 

MOVED by Aid. Broome, 

THAT this information be received. 

- CARRIED 

Salvaging at Vancouver's Sanitary 
Landfill Site - Delta (Clause 5) 

It was agreed that this clause be deferred to consideration 
of motions later this day. 

(see page 14) 

Balance of Works and Utility Matters 

MOVED by Aid. Linnell, 

THAT Clauses 1 and 3 of the report of the Board of Adminis- 
tration (Works and Utility matters), dated January 29, 1971, be 
adopted . 

- CARRIED 
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Clause No. 2 Continued 

Appearing before the Committee on this matter was Chief 
Fire Warden G. Birnie, who indicated the hotel is maintaining 
satisfactory progress toward full compliance with the City 
Fire By-law. 

Following discussion, it was 

RECOMMENDED 

THAT the City Manager's report dated June 13, 1979, 
on the Hotel Vancouver's progress toward compliance 
with the City Fire By-law, be received. 


3. Compulsory Treatment of Chronic Alcoholics 

Council, on October 31st, 1978, approved the following 
recommendations from the Community Services Committee: 

"A. THAT the Committee's discussion on compulsory 
treatment of chronic alcoholics be deferred 
and that the Director of Social Planning, in 
consultation with the Medical Health Officer, 
prepare for the Committee a procedure listing 
step by step the measures to be taken in com- 
mitting an alcoholic for compulsory treatment. 

B. THAT the Director of Social Planning provide 
for the Committee copies of the Ontario Health 
Act. 

C. THAT the Civil Liberties Association prepare 
for the Committee a proposal for an appeal 
process against a committal for compulsory 
treatment of alcoholism, including pertinent 
background information provided in the LeDain 
Commission report on the non-medical use of 
drugs . " 

In accordance with recommendation "A" , the Committee had 
before it for consideration a Manager's report dated March 23, 
1979 (copy circulated) and a letter dated April 11, 1979 with 
a brief from the Civil Liberties Association (copy circulated) . 

Appearing before the Committee on this matter were repre- 
sentatives of the Social Planning, Police and Health Departments, 
along with Downtown community agency workers, a representative 
of the Alcohol & Drug Commission, and a representative of the 
Civil Liberties Association. 

During discussion a member of the Committee, noting the 
proposal in the Manager's report is for a new system of handling 
chronic alcoholics, inquired what the reaction of the Alcohol & 
Drug Commission is to the report. 

The Alcohol & Drug Commission representative explained he 
was only given the Commission's file on the subject the night 
before the Committee meeting, but added the Commission does 
have some concerns over the proposal and said he could ask 
the Commission to submit a written commentary on the Manager's 
report. 
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Clause No. 3 Continued 

The Committee, noting the report recommends City Council 
ask the Minister of Health to designate the Alouette River 
Unit as a facility for treatment of chronic alcoholics, 
inquired whether this proposal has been discussed with Pro- 
vincial authorities. 

The representative of the Police Department told the 
Committee the Department is concerned over the recommendation 
of the Director of Social Planning that Council ask the Minister 
of Health and the Attorney-General to repeal Section 64(a) of 
the Sxammary Convictions Act and replace it with new legislation 
within the Provincial Health Act (recommendation #1) . 

Specifically the Police spokesman explained that Section 
64 (a) provides authority to the Police to remove an intoxicated 
person from a public place and this authority should be retained. 

Members of the Committee responded that this authority 
could be incorporated in the new legislation under the Provincial 
Health Act. 

The Police spokesman referred to Section 5(a) on page 2 
of the Manager's report and said Police officers should not be 
required to spend a lot of time with court appearances in 
connection with intoxicated persons. 

It was also noted during discussion that the Civil Liberties 
Association's letter dated April 11, 1979 suggested the words 
"Provincial Judge" should be substituted in the Manager's report 
wherever the term "Magistrate" or "J. P." occurs in the report. 

It was the consensus of the Committee that further refine- 
ments should be made to the report before it could proceed with 
making recommendations to Council; in particular, the Committee 
felt Mr. H. Hoskin of the Alcohol & Drug Commission should be 
present for the Committee's deliberations. The Committee also 
felt the appeal processes for an alcoholic facing mandatory 
treatment should be specifically spelled out in the Manager's 
report . 

Following discussion, it was 
RECOMMENDED 

THAT further consideration of the City Manager's 
report dated March 23, 1979, on chronic alcoholics, 
be deferred for two weeks and that in the meantime 
Social Planning Department examine the concerns of 
the Police Department over Section 64 (a) of the 
Summary Convictions Act, hold further discussions 
with the Civil Liberties Association over the appeal 
process; and that Mr. H. F. Hoskin of the Alcohol & 
Drug Commission be invited to attend the Committee's 
next discussion on this matter. 


(Aldermen Bellamy and Rankin opposed) 


The meeting adjourned at approximately 2:35 P.M. 
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June 21, 1979 


A meeting of the Standing 
Finance and Administration was 
in Committee Room No. 3, Third 
mately 3:30 p.m. 


Committee of Council on 

held on Thursday, June 21, 1979, 

Floor, City Hall, at approxi- 


PRESENT ; Alderman Puil, Chairman 
Alderman Gerard 
Alderman Little 
Alderman Marzari 


ABSENT; 


CLERK: 


Alderman Ford 
G. Barden 


RECOMMENDATION 

1. Audience Development Program 

The Committee considered the attached report dated 
June 8, 1979 from the Council Conunittee on the Arts on a 
presentation from the Community Arts Council regarding the 
proposed establishment of a co-ordinated arts service agency. 
The Community Arts Council advised that their proposal has 
been generated by the newspaper strike and is an application 
for initial funding of $15,000 from the City for a new agency 
to co-ordinate and publicize activities and services for both 
the public and art organizations in Vancouver. 

The Community Arts Council advised the Arts Committee 
that the agency could be established as soon as an endorsation 
is received from Council and a co-ordinator hired. They advised 
that they have not approached any other agencies for funding as 
they wish to secure a commitment from the City first. There 
are many tasks available to a co-ordinated services agency and 
the following list could be implemented immediately: 

a) What's on Poster - initiated by Ernie Fladell and placed 
in bus shelters and other key locations. This is a 
continuing task which could be expanded but time is required. 

b) What's on Handbill - a bi-weekly handbill distributed in 
quantity to restaurants, hotels, information centres, 
with paid advertising of arts events - should be self- 
sufficient. 

c) Tickets Tonight - one or more kiosks placed in strategic 
locations to attract the impulse buyer perhaps with 
reduced price last minute tickets. 

d) Tourist Bureau Liaison - there is presently little direct 
involvement by the arts organizations with conventions or 
convention organizers. The Tourist Bureau has demonstrated 
an interest in providing cultural information to its 
clientele. 
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Clause No. 1 cont'd ; 

e) Displays - there exist real possibilities for displays in 
major city locations such as Pacific Centre and Robson 
Square, perhaps even sponsored by business. 

f) Block Ticket Purchases - relationship between corporate 
buying and sponsorship of handicapped or underprivileged; 
union or corporate purchases for staff and members. 

Ernie Fladell, Social Planning Department, reported that 
Seaboard would put up bus shelters in order to use space for 
advertising and they would make 10% of the facings available 
to the City for advertising. 

The Committee expressed concern that the proposed 
Audience Development Program was not accompanied by a Manager's 
report in which City officials could comment on the feasibility 
of such a proposal. It was felt that a staff report should 
be provided to the Committee on utilizing free bus shelter 
advertising. 

Following discussion, it was 
RECOMMENDED 

A. THAT the proposal be received. 

B. THAT the City Manager report back on the utilization 
of free advertising space so that it could be 
co-ordinated and used by cultural groups in the City. 


2. Report from the Emergency Planning Committee 

The Committee considered the attached Manager's Report 
dated May 17, 1979, wherein the Emergency Planning Committee 
gave a progress report on their work on a emergency plan 
for the City of Vancouver. The basic plan is a document* 
that has been completed and approved by the Emergency Planning 
Committee and is attached for Council's approval. It provides 
the basis for co-ordinating the emergency response to natural 
and man-made emergencies that occur within or adjacent to the 
City of Vancouver. The basic response required by a major 
emergency or disaster is the use of City resources and 
co-ordinated planning with surrounding municipalities, senior 
levels of government and support organizations. The Plan 
provides guidance and direction to enable City departments 
and support organizations to: 

(a) minimize the effects of a major emergency or 
disaster; 

(b) provide continuity of local government; 

(c) facilitate and expedite the restoration of 
facilities; 

(d) co-ordinate rescue operations; and 

(e) co-ordinate the provision of Emergency Welfare 
Services for the victims. 

Departments that have responsibilities under the Plan are in 
the process of preparing their emergency plans for inclusion 
in the Emergency Procedural Manual. The initial draft of 
the Procedural Manual should be ready for the Emergency 
Planning Committee by September 1, 1979. 


♦Previously circulated, 
copy on file in City 
Clerk's office. 
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In a study of the transportation of hazardous materials 
in the City and the Lower Mainland, fifty five products have 
been identified as requiring special attention due to the 
large quantities being transported in the area and the nature 
of potential emergencies that may be created in the event of 
accidental spillage, fire, etc. In the assessment of these 
potential emergencies the study evaluated problems of dealing 
with the products by emergency personnel and the danger of 
major damage to the environment. This study resulted in the 
preparation of the Hazardous Material Response Manual by 
the Fire Department. This Manual identifies potential hazards 
that emergency organizations may encounter in this area. 
There is sufficient technical data and guidelines for initiating 
action included in this Manual to enable those agencies 
directly involved in controlling an emergency. Also included 
as information for those agencies responsible for the broader 
aspect of emergency planning, is a general guide to the type 
of incidents and classes of products that would involve the 
public which could cause large losses of life and injuries. 
A section is provided on case histories of accidents that 
have occurred and a list of experts that may be called for 
assistance in an emergency. The format of the Manual will 
be such so that it can be updated and revised on an on-going 
basis to keep abreast of new developments. It is recommended 
that seventy-five copies be initially printed for distribution 
to the agencies involved in emergency planning for the City 
at an estimated cost of $500. 

Chief Konig attended the meeting and expressed strong 
concerns about the transportation of various hazardous 
materials in the City of Vancouver, in particular, the 
transportation of gasoline by tank trucks to service stations 
in the City and shipments of hazardous materials by rail 
and barge in the area of Project 200. Chief Konig advised 
that the capacity of tank trucks a few years ago was 3,000 
gallons and he has been informed that this summer will see 
the introduction of tank wagons with a capacity of 13,000 
gallons which the Fire Department considers unsafe and 
totally unacceptable. He recommended that Council consider 
a by-law limiting tank trucks within the City to 6,000 
gallons maximum capacity. In respect to railway shipments, 
he advised that large tank cars of hazardous materials are 
often stored in the railway yards within Burrard Inlet 
adjacent to numerous high-rise buildings in the area. 
He stated that there will have to be controls over the 
transportation of hazardous materials by rail and barge in 
this area, particularly in view of the proposed convention 
centre on Pier BC. The Department of Transport agrees that 
the railway facilities will have to be re-located before the 
convention centre could be built on Pier BC. 

Following discussion, it was 

RECOMMENDED 

A. THAT City Council approve by Formal Resolution 
(attached) the Basic Plan for the City of 
Vancouver Emergency Plan. 

B. THAT City Council approve the publication of 
seventy-five copies of the Hazardous Materials 
Response Manual at an estimated cost of $500. 
Funds are available from the Contingency 
Reserve. 
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C. THAT City staff be instructed to consider the 
implications of a by-law limiting tank trucks 
within the City to a maximum capacity of 6,000 
gallons and discuss these with industry repre- 
sentatives, for report back to Council. 

D. THAT the City Manager report back on the trans- 
portation and storage of hazardous materials in 
the vicinity of the Central Waterfront. 


******************** 


The meeting adjourned at approximately 5:00 p.m. 


******************** 



REPORT TO COUNCIL 
STANDING COMMITTEE OF COUNCIL 
ON 

TRANSPORTATION 


June 28, 1979 


A meeting of the Standing Committee of Council on 
Transportation was held on Thursday, June 28, 1979, in the 
No. 1 Committee Room, third floor. City Hall, at approximately 
3:30 p.m. 

PRESENT: Alderman W. Kennedy, Chairman 

Alderman D. Bellamy 
Alderman H. Rankin 

ABSENT: Alderman H. Boyce 

Alderman M. Harcourt 

COMMITTEE CLERK: J. Thomas 


The minutes of the meeting of June 14, 1979, were adopted. 


RECOMMENDATION 

1. Review of Traffic Conditions: 

Burrard Street Between 1st Avenue and Broadway 

The Committee had for considerati cn a Manager's Report 
dated June 5, 1979 (on file) , in which the City Engineer 
outlined details of the Burrard Street traffic plan and 
reviewed current conditions on Burrard Street between 1st 
Avenue and Broadway, in response to a request from merchants 
for a review of the 'No Parking' regulations in this section 
of Burrard. 

The report explained aspects of the Burrard Street 
widening project now nearing completion, at an estimated 
cost of $2 million; examined site conditions; analyzed traffic 
volumes in the area and concluded that if parking were permitted 
on this section of Burrard, capacity would be reduced, congestion 
would occur and there was the probability that traffic would 
revert to filtering through residential streets in Kitsilano 
and Shaughnessy. 

Mr. D. Rudberg, Assistant City Engineer, Traffic Division, 
reviewed the report and explained the implications of the 'No 
Parking' regulations and police enforcement procedures. Mr. 
Rudberg advised some of the affected businesses had access to 
parking lots and consideration was being given to the creation 
of a commercial vehicle loading zone on 8th Avenue immediately 
west of Burrard, which should alleviate many of the problems 
experienced by merchants in the area. 

Mr. J. Sedlack, Four Seasons Marine Electronics, 2379 
Burrard Street, addressed the Committee and submitted the 
Manager's Report was misleading in that it outlined conditions 
prior to completion of the Burrard Street Improvement Project. 
He had requested that traffic volumes be monitored on a lane- 
by-lane basis but the result was not conclusive because a 
count had not been taken of the curb lane. 
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He explained the loading and unloading problems encountered 
by his business and felt the proposed loading zone on 8th 
Avenue would not completely resolve the problem as his 
business required the movement of heavy equipment. Furthermore, 
large commercial delivery trucks exceeded the length of a 
normal loading zone. Mr. Sedlack complained the 'No Parking' 
signs on Burrard Street were interpreted by the police as 
including loading and unloading activities, and delivery trucks 
were continuously being told to move on. 

Mr. H.F. Summers, Rainbow Realty, 2405 Burrard Street, 
advised he represented a group of merchants in the blocks 
between Broadway and 8th Avenue who were extremely concerned 
because their business had decreased approximately 25% since 
the 'No Parking' ban had been introduced. Former customers, 
unable to park, turned the corner to Broadway where parking 
was permitted and transacted their business there. He felt as 
parking was permitted in the busy shopping districts of Granville 
Street and Broadway, the merchants on Burrard Street should be 
entitled to the same consideration. 

Mr. T. Swain, Swain's Map and Slide, 2435 Burrard Street, 
requested limited parking be introduced between 7th Avenue and 
Broadway, and an assessment made of its success or failure. 

Corporal D. Brown, Police Traffic Division, explained 
enforcement procedjures for loading zones and stated that not 
much time tolerance was permitted for this type of facility. 
Trucks up to 65 feet long were now travelling on Burrard; the 
section between 1st and 8th Avenues was on a grade and parking 
in the curb lane would prevent faster traffic from overtaking 
the heavy rigs and congestion would result. 

Responding to questions from Committee members, Mr. 
Rudberg advised pavement widths in the area were not sufficient 
to permit pull-in loading zones. The Chaiirman advised the 
merchants' delegations that the Committee appreciated their 
problem but the Burrard Street Improvement Project had only 
recently been completed and changes should not be introduced 
until traffic patterns had become established. A valid 
aisessment could then be made. 

RECOMMENDED 

A. THAT the existing curbside traffic regulations 
on Burrard Street from the Bridge to Broadway 
not be changed at this time, but that traffic 
conditions be monitored to evaluate the impacts 
of the Burrard Street Improvement Project. 

B. THAT the City Engineer be instructed to 
investigate the installation of a loading zone 
and parking on the south side of 8th Avenue 
west of Burrard Street. 


2 . Illegal Roadside Vending - City Streets 

In a Manager's Report dated June 5, 1979 (on file), the 
City Engineer reported on problems created by roadside produce 
vendors and submitted two options for enforcement, for the 
Committee's consideration. 
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The report summarized the problems created by illegal roadside 
stands as follows : 

Health - 

Non-conformance with Health regulations create s a 
public health hazard, e.g. no toilet facilities and 
no washing facilities. Federal Agriculture Inspectors 
also advise that itinerant vendors frequently sell low 
quality produce and otherwise only meet minimum 
standards of grade and quality. 

Traffic - 

Patrons frequently stop on the other side of the 
street, sometimes in violation, of posted regulations, 
and cross the street in a hazardous manner. Customers 
also park in corner clearances, block intersections 
and double park. Drivers slow down to view produce 
and check prices and create back-ups; in some cases, 
rear end collisions have occurred. 

License - 

Roadside vendors operate without a City business 
license. This means that License Inspectors must 
employ valuable time pursuing them. Further, it is 
inequitable to legitimate businessmen retailing 
produce and who conform to regulations . 

Weights & Measures - 

Federal Consumer Affairs Inspectors advise that 
confiscating scales from illegal roadside vendors 
is an on-going business. These vendors invariably 
use bathroom scales, kitchen scales and other un- 
acceptable weighing devices that can give short- 
weight to customers . Even when a proper weighing device 
is used, often it is out of adjustment. 

Boulevard Maintenance, Litter - 

At many locations , vendors drive their vehicles onto 
City boulevards and, in some cases, onto adjacent 
parks. This practice interferes with proper drainage 
on the streets, creates ruts on boulevards and 
necessitates special attention by City crews. Further, 
vendors frequently leave papers, cartons and other 
litter on boulevards. 

Area Residents ' Complaints - 

In areas where these vendors set up, residents are 
subjected to congregations of vehicles, noise pollution, 
hazardous traffic conditions, damaged boulevards and 
litter. The residents resent this intrusion into their 
residential area. This is usually followed by unnecessary 
expenditure of staff time answering complaints from 
residents . 
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The options and comments submitted for the Committee's 
consideration were: 

1. To continue the present practice of enforcement 
on a complaint basis . In view of the increasing 
number of violations and the difficulties 
experienced with past enforcement on a complaint 
basis, this option will not be effective in 
controlling the problem. 

2 . To implement a concentrated enforcement program 
involving verbal warnings and written warnings 
requiring vendors to remove their illegal operation 
from City streets. If vendors do not comply after 
appropriate warnings, the City would remove the 
stand and produce. The stand would be retained 

in storage until costs of removal are paid or 
until three months have elapsed. Any produce 
would be disposed of. Vendors would be charged 
for costs if they wish their stands returned. 
To effect option 2, certain legal changes are 
required. 

Mr. D. Rudberg advised the Committee there were two 
problem areas in the City where illegal roadside vendors were 
congregating in growing numbers - 4th Avenue in the vicinity 
of Jericho Park and South East Marine Drive. The Provincial 
Government and some municipalities, including Richmond, were 
adopting stricter controls to eliminate this practice and it 
was becoming apparent the displaced vendors were simply 
moving from these municipalities into Vancouver. Mr. Rudberg 
pointed out a piiblic market to be openred shortly on Granville 
Island would provide vendors with a market place in a controlled 
situation. 

Appearing before the Committee on this matter were 
Mr. D. Upton, Provincial Weights and Measures Branch, Mr. E. 
Pratt, Secretary Manager, B.C. Coast Vegetable Marketing Board, 
and Sergeant D. Lannon, Police Patrol Division. 

Mr. Upton advised inspectors recently checked eight scales 
used by roadside vendors. One was found illegal for trade, two 
weighed against customers and five in favour of the customer. 
Mr. Pratt referred to the produce industry's efforts to upgrade 
quality, facilities and standards, and encourage growers to 
abide by municipal regulations . Numerous complaints had been 
received concerning quality of the produce sold by illegal 
vendors and it was felt the whole industry was being blamed 
for the indiscretions of a few, the majority of whom were not 
farmers at all. Sergeant Lannon described hazardous traffic 
conditions created in the vicinity of roadside vendors by 
motorists slowing down, stopping or illegally or double parking. 
Congestion on Marine Drive was a major concern. 

During discussion, members of the Committee expressed 
concern that adoption of stricter controls allied with 
confiscation powers would impose too severe a remedy but 
it was pointed out seized goods could be returned to the owner 
on payment of costs . 

Following discussion, it was 

RECOMMENDED 

A. THAT option 2 contained in the Manager's Report 
dated June 5, 1979, providing for a concentrated 
enforcement program be approved. 
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Social Service and Health Matters 

Additional Office and Clinical Space: 
Health Unit 2 


MOVED by Aid, Adams, 

THAT the report of the Board of Administration (Social 
Service and Health matters), dated January 29, 1971, be adopted, 

- CARRIED 

Harbours and Parks Matters 

Park Board's Request for Delegation: 
Parks in Champlain Heights 


It was agreed to defer consideration of the report of the 
Board of Administration (Harbours and Parks matters) , dated 
January 29, 1971, pending the hearing of a delegation as requested. 

Building and Planning Matters 

MOVED by Aid, Sweeney, 

THAT, in respect of the report of the Board of Administration 
(Building and Planning matters), dated January 29, 1971, Clauses 
1 and 2 be adopted and Clause 3 received for information, 

- CARRIED 

Fire and Traffic Matters 

Cancellation of Project: 1970 Capital 
Communications Program re relocation of 
Fire Alarm Boxes 


MOVED by Aid, Broome, 

THAT the report of the Board of Administration (Fire and 
Traffic matters), dated January 29, 1971, be adopted, 

- CARRIED 

Finance Matters 

Civic Dinner: All-Japan International 
High School Rugby Team (Clause 1) 

The Board of Administration advised of a communication from 
the Vancouver Junior Rugby Association stating the All-Japan 
International High School Rugby Team will be visiting in British 
Columbia, It is requested the City host a civic dinner or 
luncheon in connection therewith. The estimated cost of a 
luncheon is $350,00, 

MOVED by Aid, Broome, 

THAT the City host this luncheon up to an expenditure of 
$350,00 and the Entertainment Committee be empowered to make 
the necessary arrangements, 

- CARRIED 

Civic Dinner: Canadian 

Society for Education through Art (Clause 2 ) 

The Board of Administration submitted a request from 
Professor Black of the University of British Columbia that the 
City host a civic luncheon for the Annual Assembly of the Canadian 
Society for Education through Art to be held October 12 - 16, 


The Council did not take action to approve this request. 
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Clause 2 continued 


B. THAT the Street and Traffic By-law be amended 

to enable the City Engineer to seize and dispose 
of perishable produce and other chattels removed 
from City streets under Section 66 of the Street 
and Traffic By-law. 


3. Cancellation of Bus Stop: South Side 
Cornwall Street at Burrard Street 

The Committee considered a Manager's Report dated June 7, 
1979 (on file) , in which the City Engineer reviewed traffic 
conditions in the vicinity of the Cornwall and Burrard 
intersection and examined the bus stop function at this 
location. 

The City Engineer noted that at this intersection, the 
four eastbound lanes on Cornwall merge into three lanes on 
the Burrard Bridge. The curbside lane on Cornwall was very 
short and used mainly by vehicles turning right and proceeding 
south on Burrard. It was felt the use of this lane would be 
further defined by installing a mandatory right-turn sign 
which would eliminate the potential for accidents occurring 
as a result of vehicles using this lane and merging within 
the intersection. Therefore, it was recommended the lightly 
used bus stop at this location be cancelled. 

RECOMMENDED 

THAT the bus stop on the south side of Cornwall 
Street and Burrard Street be cancelled. 


* * * * * 


The meeting adjourned at approximately 4:30 p.m. 





REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


June 28, 1979 


A meeting of the Standing Committee of Council on 
Finance and Administration was held on Thursday, 
June 28, 1979, in Committee Room No. 3, Third Floor, 
City Hall, at approximately 3:30 p.m. 


PRESENT: 


Alderman Puil, Chairman 
Alderman Ford 
Alderman Little 
Alderman Marzari 


ABSENT: 


Alderman Gerard 


CLERK: 


G. Barden 


RECOMMENDATION 

1. Tenders Nos. 795 and 796 

Contracts for Street and Lane Paving 

On June 26, 1979, after considering the attached Manager's 
Report dated June 22, 1979, City Council awarded Contract 795 
to Jack Cewe Limited and Contract 796 to Standard General, the 
second low bidder in each case, as representing best value to 
the City of Vancouver. 


The -high bidder on each contract, Mr. Wm. Johnson, 
General Manager, S.L. Paving Limited, requested to appear 
before Council regarding the tenders, and Council referred 
the delegation to the Finance Committee. 

Mr. Darryl Warren, Solicitor, attended the meeting with 
Mr. Wm. Johnson, and criticized statements in the Manager's 
Report regarding his client. He stated the City has a negative 
bias toward his client. He felt to deny the contracts to the 
low bidder is an act of bad faith and destroys a proper 
tendering system. 

The Committee felt that Council acted in good faith and 
that the contract was properly awarded, and following further 
discussion, 

RECOMMENDED 

THAT the decision of Council on June 26, 1979 
regarding Contracts 795 and 796 be reaffirmed. 


2. Children's Centre of the Arts and Sciences 

The Committee considered the attached Manager's Report 
dated June 21, 1979, wherein the Director of Social Planning, 
acting as Chairman of the Planning Advisory Committee of the 
Children's Centre of the Arts and Sciences, reported on the 
Committee's request for $35,000 to be allocated to the Social 
Planning Department budget for the 1980 Arts and Science 
Exhibition as the City's share of the total cost of $188,000. 
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Clause No. 2 cont'd ; 

On February 21, 1978, City Council approved the concept 
of a Children's Centre of the Arts and Sciences to be 
developed in association with the new Federal Building then 
slated for Block 56 in Downtown Vancouver. Council also 
approved the establishment of a Working Committee - now 
referred to as Planning Advisory Committee (PAC) - to further 
examine this concept. As part of its work, the PAC organized 
a two day Conference on October 12th and 13th, 1978, under 
the joint sponsorship of the City of Vancouver and the Junior 
League of Vancouver. Technically, the task assigned to the 
PAC by City Council has been fulfilled with the submission 
of the 16 page booklet entitled "A Report on the Children's 
Centre of the Arts and Sciences in Vancouver" , (previously 
circulated.) While it is too early to expect the new Federal 
Government to decide on its plans for Block 56, supporters 
of the Children's Centre are moving ahead on the assumption 
that development of some kind will occur on that site. 

To demonstrate the basic principles behind a permanent 
Centre - participation and the integration of arts and 
sciences - the Planning Advisory Committee is organizing a 
three month demonstration project in the Spring of 1980. 
This demonstration of exhibits and workshops will offer 
organizers a chance to experiment and develop expertise 
that will be valuable when a permanent Centre is opened. 
In fact, many of the exhibits created for the demonstration 
are likely to be used in the permanent Centre. The site of 
the 1980 demonstration will be the Centennial Museum. 
The Junior League of Vancouver and the Vancouver Foundation 
have each committed $35,000 towards the project's total 
budget of $188,000. The City, the Province and the Federal 
Government, through Museums Canada, are being asked to match 
these contributions. 

This Demonstration Project furnishes a splendid oppor- 
tunity to try out various concepts for workshop programs 
and exhibits and to discover what works. The results of 
this experiment will provide the basis for developing programs 
and displays in the permanent Centre. At the same time, the 
project will give many people their first real glimpse of the 
Children's Centre of the Arts and Sciences - a unique Learning 
Centre which promises to make Vancouver a better and more 
exciting place. 

The City Manager noted that this is a new expenditure 
which would receive careful scrutiny as a normal budget 
item, particularly in view of Council's wish to limit 
increases in service and hold down expenditures. However, 
Council has supported the concept of a Children's Centre 
enthusiastically, and the present demonstration proposal 
would be a step toward implementation of the Children's 
Centre concept. The proposed sharing (19% City) seems 
favourable . 

Following discussion, it was 

RECOMMENDED 

A. THAT Council authorize the Planning Advisory 
Committee to continue to operate as an interim 
planning body for the Children's Centre and to 
report back to Council in September 1979 with 
recommendations regarding its replacement by 
a permanent non-profit organization. 
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Clause No. 2 cont'd ; 

B. THAT Council approve the allocation of $35,000 
to the 1979 Social Planning Department budget 
as the City's share of the total cost of $188,000 
for the 1980 Arts and Science Exhibitions 
sponsored by the Planning Advisory Committee of 
the Children's Centre of the Arts and Sciences. 

The Comptroller of Budgets and Research advises that if this 
report is approved, the source of funding will be Contingency 
Reserve. 


******************** 


The meeting adjourned at approximately 4:15 p.m. 


******************** 


FOR 



REPORT TO COUNCIL 
JOINT MEETING OF VANCOUVER AND BURNABY 
TRANSPORTATION COMMITTEES 


June 21, 1979 


A Joint Meeting of the Transportation Committees of 
Vancouver and Burnaby was held on Thursday, June 21, 1979, 
in the No. 1 Committee Room, third floor. City Hall, at 
approximately 4:10 p.m. 


PRESENT: 

For Vancouver For Burnaby 

Alderman Kennedy Co-Chairmen Alderman Gunn 
Alderman Bellamy Alderman Lewarne 

Alderman Harcourt 
Alderman Rankin 


COMMITTEE CLERK: G. R. Cinnamon 


INFORMATION 

1. Matters of Mutual Concern 

Between Vancouver and Burnaby 

The meeting was requested by the Burnaby Transportation 
Committee to discuss transportation matters of mutual concern. 

Burnaby representatives expressed concern for three 
principal issues and were prepared to explain the Burnaby 
Transportation Policies document (previously circulated) , 
Specific concern was evinced regarding Boundary Road, the 
proposed Cassiar/Cambridge Loop and the proposed (then) 
increase in downtown Vancouver parking provisions. 

Alderman Kennedy advised the meeting of the Provincial 
Government communication freezing funds for the Cassiar/ 
Cambridge Loop, and the matter was not further discussed. 

Burnaby representatives offered a slide presentation on 
the Burnaby Conceptual Road Plan (C.R.P.) and a discussion 
followed . 

Alderman Kennedy expressed favour for the Burnaby 
program and enquired as to progress . Alderman Gunn responded 
that the Plan appears to have public support and that Council 
adoption, budget and funding, and time frame are now required. 
Various officials, speaking to the Boundary Road question 
ascertained that some differences between Vancouver and Burnaby 
proposals must be overcome. It was further determined that 
considerable staff work would be required to resolve differences 
between proposals and that haste was necessary in order that 
existing cost-sharing arrangements not expire. An Alderman 
proposed that the matter be dicussed at the next following 
Champlain Heights Planning Advisory Committee meeting. It was 
determined that the Boundary Road question involves further 
study of the connection between Highway No. 1 and the Second 
Narrows Bridge, and that Provincial and Federal funding must 
be sought to provide this long term solution. 
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Transportation Committees 
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Burnaby representatives expressed concern over the 
'downtown parking requirements as they would affect the traffic 
volume using Burnaby streets. Various officials discussed 
probable increase in parking availability and expressed favour 
for increased downtown parking. Projected voliame increase is 
expected to have minimal effect over five years. 


* * * * * 


The meeting adjourned at approximately 5:10 p.m. 



CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 


A regular meeting of the Council of the City of Vancouver was 
held on Tuesday, July 24, 1979, in the Council Chamber commencing 
at approximately 9:30 a.m. 


PRESENT: Mayor Volrich 

Aldermen Bellamy, Boyce, Ford, Gerard, 
Harcourt, Kennedy, Little, 
Marzari, Puil and Rankin 

CLERK TO THE COUNCIL: R. Henry 


PRAYER 

The proceedings in the Council Chamber were opened with prayer, 
offered by the Civic Chaplain, The Reverend Harry Robinson of 
St. John's (Shaughnessy ) Church, Vancouver. 


ACKNOWLEDGEMENT 

The Mayor acknowledged the presence in the Council Chamber of 
students from the Adult Basic Education Department at Mount Pleasant 
Campus, Vancouver Community College, under the direction of their 
instructor Ms . Mary Connor . 


'IN CAMERA' MEETING 

The Council was advised there were matters to be considered 
'In Camera' later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Kennedy, 
SECONDED by Aid. Bellamy, 

THAT the Minutes of the following meetings be adopted: 

Regular Council (except 'In Camera' portion) - July 10, 1979 
Special Council (Court of Revision) - July 10, 1979 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Ford, 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Volrich in the Chair. 


- CARRIED UNANIMOUSLY 


Regular Council, July 24, 1979 


UNFINISHED BUSINESS 


1 . Relocation of Fireball No. 22 (Marpole) 

Council on July 10, 1979, heard a delegation on behalf of 
the neighbourhood south of Park Drive opposing the proposed site 
for the fireball on the corner of Shaughnessy Street and Park 
Drive. At that time Council resolved to identify the southwest 
corner of Oak Park as the most suitable site for relocation of 
Fireball No. 22 and negotiate with the Park Board on this basis. 

Later the same day at an 'In Camera' meeting Council considered 
a City Manager's Report relative to possible purchase of three lots 
at the corner of Shaughnessy Street and Park Drive. A motion to 
approve the City Manager's recommendation that Council purchase 
these lots for the relocation of Firehall No. 2 2 was deferred 
pending a meeting of the Mayor, the Chairmen of the Finance and 
Administration and Planning and Development Committees with the 
full Park Board to fxirther discuss the use of a portion of Oak Park 
as a firehall site. 

The Mayor this day reported on a meeting that Aldermen Puil, 
Harcourt and himself had with the Park Board on this matter. In 
the discussion it was mentioned that should the Park Board agree 
to use of a portion of Oak Park for relocation of Firehall No. 22 
the City would endeavovir to purchase, as soon as possible, a piece 
of land south of 7 0th Avenue for park purposes and in addition to 
allocate $175,000 to the Park Board to undertake improvements to 
the Marpole-Oakridge Community Centre and Oak Park. These funds 
to be provided from the 197 9 Supplementary Capital Budget. 

Before Council this day was a report of the Planning and 
Development Division of the Park Board which was considered by the 
Board at its meeting of July 23, 197 9. The report recommended that 
the Park Board approve in principle utilization of the northeast 
portion of Oak Park to accommodate the replacement of Firehall 
No. 22, subject to the terms outlined by the Mayor. 

Commissioner Wainborn gave an oral report of the Park Board 
deliberations at its meeting on July 23, 197 9. When this matter 
was considered initially at the July 23, 197 9, meeting it was 
deferred pending provision of additional information. At an 
'In Camera' meeting later in the same session when the required 
information had been provided, the Park Board approved the staff 
recommendation to utilize a portion of Oak Park to accoirauodate 
the replacement of Firehall No. 22. He advised that the Marpole 
Community Association favoured location of the Firehall at the 
southwest corner of the Park, but the Park Board considered the 
northeast corner more appropriate. 

MOVED by Aid. Kennedy, 

THAT the following recommendation of the Planning and 
Development Division of the Park Board be approved: 

"That Park Board approval in principle be granted to 
utilize the northeast portion of Oak Park to accommodate 
the replacement of Firehall No. 22, subject to 
replacement with equivalent developed park land south 
of 7 0th Avenue between Granville and Oak Streets, and a 
minimum of $175,000 of City funds be provided to 
undertake improvements to the Marpole-Oakridge Community 
Centre and Oak Park, such funding to be provided from the 
City's 197 9 supplementary capital funds." 
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- CARRIED UNANIMOUSLY 
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COMIIUNICATIONS OR PETITIONS 


1. Delegation Requests re 

a) KiiTiGunt Boys and Girls Club 

b) Local Area Planning Office, Mount Pleasant 

Council noted a letter dated July 6, 1979 from the President 
of the Mount Pleasant Neighbourhood Association requesting an 
opportunity to address Council when the following matters are before 
it: 

a) Retention of the Kimount Boys and Girls Club 

b) Establishment of Local Area Planning Office in 
Mount Pleasant 

Council noted a similar request with respect to item (b) from the 
Mount Pleasant Triangle N.I. P. Committee. 

MOVED by Aid. Rankin, 

THAT the delegation requests be approved, however, the 
delegation on item (a) quoted above be referred to the Standing 
Committee on Community Services. 

- CARRIED UNANIMOUSLY 


2. Canadian 1988 Winter 
Olympics 

In a letter dated July 5, 1979, The Hon. Hugh A. Curtis, 
Provincial Secretary and Minister of Government Services advised the 
Provincial Cabinet has approved Council's request for a contribution 
of $37,500.00 towards the cost of preparing Vancouver's bid to the 
Canadian Olympic Association for the right to seek the 1988 Winter 
Olympics . 

MOVED by Aid. Harcourt, 

THAT the letter be received and the Mayor send a suitable 
letter of thanks to The Hon. Hugh A. Curtis. 

- CARRIED UNANIMOUSLY 


3. Vietnamese Refugees Program 

Council had before it a memorandum from the Mayor dated 
July 18, 1979 to which was attached his statement of proposals to 
implement an aid program for the refugees and details of the proposals 
related to this program. In his memoranda, the Mayor recommended that 
the following be approved: 

- KLdtiman GzucLKd fae appolntzd ChoLlKman a. Joi&k FoA.ce 
Mltk Kldtfimzn Boyce., Pull, Little, and thz Uayofi a6 
mzmbzA.4) ; 

- Council ufiQd thz G.l/.R.y. to iiuppoKt the. buAlc. obj tctlvz^ 
0^ the. pn.0Qfiam and to patitlclpate with the Ta&k Fofice; 

- Council approve the. allocation oi $25, 000 . 00 to coven, 
the pfiellmlnaKy co.6-t4 o£ the pA.ogA.am; the.6z {,undi to 
come ifLom Contingency Re4eA.ue. 


Cont'd. 
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COMMUNICATIONS OR PETITIONS (Cont'd.) 


Vietnamese Refugees Program (Cont'd.) 

Also before Council was a report dated July 19, 1979 in which 
the City Manager submitted the following recommendations of the 
Director of Finance with respect to handling donations to the Boat 
People Rescue Project: 

A. That the. City Vancouvafi 6tt up a Juii&t 

Account In thz name oi "The. Boat People Rescue 

PfLOjZCt. " 

8. That the. City ne.czlve donations to the. project {^^om 
donofi6 and Individually fizcclpt each donation ioK 
Income, tax pun.poi,e.& . 

C. That all donations fLece.l\}e.d ion the pfioject be 

deposited with the City' & banker and necofided In a 
&epafiate Tfiu6t Account, titled, "The Boat People Rescue 
Project", In the City Genefial ledgen. Account Uo . 42S3/-. 

V. That the total pKoceed& oi the iund fiemaln Intact, and 
be dl&buK&ed solely ion the pun.po&ei) oi the pfioject a& 
may be directed by Council. 

Also submitted was a report dated July 19, 1979 from 
Alderman Gerard, Chairman of the Task Force. This report gave back- 
ground to the Task Force and methods of implementation of the project, 
detailed the role of the Task Force which included a recommendation 

that the Taik Von.ce be fie&pon^lble ion the iund 
fialilng campaign and, on the advice oi the Vlfiecton. 
oi Social Planning, the allocation oi monies nalied 
ih.om donatlon-i , with approval oi Council; and that 
the Taitk Voice be authorized to approve an advance 
up to $ 1 0, 000 . 00 In emergency i>ltuatloni>. 

The report also detailed the role of associate members of the 
Task Force, the role of civic staff, details of the project, and an 
outline of the long term needs of the refugees. The report concluded 
with the following recommendations : 

A. The iunctloni, and n.ei>pon&lbllltle6 oi the Taik Force, 
a&itoclate members and civic &taii a6 outlined In the 
report dated July 19, J 9 7 9 irom Alderman Gerard, 
Chairman oi the Ta^k force on the Boat People Rescue 
Project be approved. 

8. That thl& report be received by Council ai> a progre66 
report to be iollowed by other reports a& the Ta&k 
Torce proQre6&e& . 

MOVED by Aid. Kennedy, 

THAT the recommendations contained in the various memoranda 
and reports before Council this day on the Vietnamese Refugees 
Program (Boat People Project) be approved. 


- CARRIED UNANIMOUSLY 

During discussion of this matter the Mayor agreed to invite 
representatives of the Federation of Labour and the Vancouver and 
District Labour Council to be associate members of the Task Force. 
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Regular Council, February 2, 1971 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
Finance Matters (cont'd ) 
Capital Expenditures: 

Pacific National Exhibition (Clause 5 ) 

The Board of Administration submitted a report of the 
Director of Finance containing request from the General Manager 
of the Pacific National Exhibition that the Council approve the 
final stage, at an estimated cost of $285,000, of the Forum 
Building renovations, the funds to be provided from P.N.E. 
Reserves . 

MOVED by Aid. Adams, 

THAT the proposed capital expenditure be approved. 

- CARRIED 

Balance of Finance Matters 

MOVED by Aid. Bird, 

THAT, in respect of the report of the Board of Administration 
(Finance matters), dated January 29, 1971, Clause 3 be received 
for information and Clause 4 adopted. 

- CARRIED 

C . Personnel Matters 
Supplementary, January 29 

Leave of Absence with Pay: 

Neil Ellett, Finance Department (Clause 2 ) 

It is advised by the Canadian Soccer Football Association 
that Mr. Neil Ellett in the Revenue and Treasury Division, has 
been selected as one of 30 amateur players from which the 
Association will form the Canadian National Soccer Team. It 
is requested Mr. Ellett be granted leave of absence for possibly 
four weeks, i.e. two leaves of two weeks duration each and all 
or part of Mr. Ellett 's salary be paid while absent, all to be 
subject to his being selected for the team. 

MOVED by Aid. Bird, 

THAT Mr. Ellett be granted two weeks leave of absence with 
pay, in accordance with request received; it being understood 
he will apply two weeks of his vacation period for this purpose. 

- CARRIED 

Auto Allowance: 4 Positions of 
Personnel Technician (Clause 1 ) 

MOVED by Aid. Broome, 

THAT Clause 1 of the report of the Board of Administration 
(Personnel matters, Supplementary), dated January 29, 1971, be 
adopted , 

- CARRIED 

D. Property Matters 

MOVED by Aid. Linnell, 

THAT the report of the Board of Administration (Property 
matters), dated January 29, 1971, be adopted. 

- CARRIED 
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COMMUNICATIONS OR PETITIONS (Cont'd.) 

4 . Development of Botindary Road 

Council noted a letter from the Deputy Municipal Clerk of 
Burnaby advising that Burnaby Council, on July 3, 1979 approved 
the following recommendations of its Transportation Committee: 

"1. That Council endorse the proposal to develop 

Boundary Road as a primary arterial route and to 
connect it from Marine Way to Imperial Street as 
described in this report. 

2. That Council agree to share equally with Vancouver 
on the cost of construction and right-of-way 
acquisition for the project as more particularly 
described in this report. 

3. That Council agree to the commencement of the 1979 
portion of the construction program as described 
in this report. 

4. That Council authorize the City of Vancouver to be the 
applicant for Provincial Revenue Sharing for the 
balance of the construction costs of the project, 
including the berm and frontage road components on the 
Burnaby side on the basis of its functional integration 
with the overall project." 

In addition the Burnaby Council approved the following 
resolution: 

"That the cost sharing between the Municipality of 
Burnaby and the City of Vancouver be based on a bid 
tender for the grubbing, clearing and cutting of the 
Boundary Road alignment." 

The City Engineer indicated a compromise satisfactory to both 
parties had been reached on the proposed construction work and a 
bid tender was no longer necessary. 

MOVED by Aid. Puil, 

THAT the letter be received for information, taking into 
account the City Engineer's oral report. 

- CARRIED UNANIMOUSLY ' 


5. Proposed Neighbourhood Pub - 
2802 West 4th Avenue 


Council noted a request from Mr. M. J. Frank, Solicitor for 
Mr. Eayds , applicant for a neighbourhood pub at 2802 West 4th Avenue 
to address it later this day on Council's resolution to conduct a 
further plebiscite on this proposed pub. The City Manager advised 
that the owner of the building in which it is proposed to locate 
this pub states that an extension to Mr. Eayds' lease is available 
on the basis of a rental of $1900.00 a month commencing immediately. 

MOVED by Aid. Rankin, 

THAT the delegation request be approved and the delegation be 
heard later this day. 

- CARRIED UNANIMOUSLY 


--"Iff: 
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COMMUNICATIONS OR PETITIONS (Cont'd.) 


6. Request for Relief on or 
Cancellation of Local Improvement 

In a memorandum dated July 18, 1979, the City Clerk advised 
that Mr. C. E. Hamilton wishes to address Council to request relief on 
or cancellation of a local improvement project. The Clerk advised 
that a City Manager's report giving details of this local improvement 
will be before Council on August 14, 1979. 

MOVED by Aid. Harcourt, 

THAT the request of Mr. C. E. Hamilton to address Council be 
approved and the delegation be heard when the relevant Manager's 
report is before it. 

- CARRIED UNANIMOUSLY 

7. Bowmac Park 

In a letter dated July 19, 1979 the Vancouver City Planning 
Coinmission advised Council of the following resolutions of the 
Conunission related to Bowmac Park: 

"Whereas this site provides a golden opportunity to 
give this high density area of Vancouver's downtown core 
its first true urban park, the Vancouver City Planning 
Commission recommends that: 

(a) no funds be spent on a temporary basis; 

(b) City officials consult with the Park Board 
planners to re-confirm the guidelines that 
would be required for a permanent design in 
the near future; 

(c) a process be established for public input; 

(d) and. City Council and Park Board representatives 
on the Planning Commission be requested to 
re-open this matter with their respective bodies." 

The City Manager advised that there was a meeting scheduled for 
this morning between the Park Board and Planning Officials in an 
effort to resolve this matter. 

MOVED by Aid. Puil, 

THAT the letter be received for information. 

- CARRIED UNANIMOUSLY 


8. Odessa Trip - Request for 
Approval of Expenses 

Council noted a memorandum from the Mayor dated July 20, 1979 
advising that the present arrangements related to the proposed trip 
by the Mayor and three other members of Council to Odessa are that 
the Council delegation will visit Leningrad, Odessa and Moscow 
for three nights each. In addition, the Council delegation will be 
in London for three days and at that time will be involved in certain 
official visitations. Accordingly, the Mayor requested Council's 
approval for the appropriate expenses. 

MOVED by Aid. Puil, 

THAT Council approve the funding of appropriate expenses 
related to the Council delegation visiting London and the Soviet 
Union. 


- CARRIED UNANIMOUSLY 


Regular Council, July 24, 1979 


COMMUNICATIONS OR PETITIONS (Cont'd.) 


9. Engineering Assessment: 
False Creek 


Council noted the following memorandum from the Mayor dated 
July 20, 1979: 

"As a matter of information, I wish to advise Council that 
I have requested Mr. E. A. (Sandy) Robertson of Robertson, 
Kolbeins Teevan & Gallaher Ltd., structural engineers, to 
provide me with his assessment of any engineering problems 
that may relate to the possible location of any new major 
facility in the False Creek area. 

This is not in conflict with any assessments being carried 
out by our own City Engineer who has my full confidence. It 
is simply to provide me with additional independent 
engineering advice which will assist me in considering 
possible future plans for this area. 

I have the authority to request such assistance through 
the Research & Development portion of the Mayor's Fund." 

MOVED by Aid. Puil, 

THAT the Mayor's letter be received for information. 


- CARRIED UNANIMOUSLY 


Regular Council, July 24, 197 9 
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* * * 

The Council recessed at approximately 10:55 a.m. for an 
"In Camera' meeting and reconvened at approximately 2:00 p.m. 
with the same members present and Mayor Volrich in the Chair. 

* * * 

At this point in the proceedings the Mayor introduced and 
welcomed Dr. David Kinloch, recently appointed Medical Health 
Officer for the City of Vancouver. 

* * * 


DELEGATIONS 

1 . Community Services Grant Appeals 

A. 1979 Women's International 

Field Hockey Tournament Society 

Council on June 12, 1979, took no action to approve a 
grant to the 1979 Women's International Field Hockey 
Tournament Society. Therefore, in accordance with approved 
procedure the following addressed Council to appeal its 
decision on this grant: 

Mrs. Pam Glass introduced the other speakers and distributed 
souvenir pens to the members of Council. 

Ms. Barbara Schrodt, President of the Vancouver Field Hockey 
Society addressed Council and read from a circulated brief. 
Ms. Schrodt advised that the Women's International Field Hockey 
Tournament Society was requesting a grant of $25,000 from the 
City of Vancouver. This grant will be used for administration 
and hosting costs of the twenty plus countries attending the 
tournament and conference to be held August 16 - 3 0, 1979. The 
main portion of the grant would go towards the costs of a 
civic dinner for the participants. 

Mrs. Jean Christie also addressed Council and read from a 
circulated brief in which she urged Council to approve a grant 
towards the hosting costs of this event. 

MOVED by Aid. Hare our t, 

THAT a grant of $12,500 to the 1979 Women's International Field 
Hockey Tournament Society be approved with the source of funds being 
Contingency Reserve. 

- LOST 

(Aldermen Boyce, Ford, Gerard, Kennedy, Little, 
Marzari, Puil, Rankin and the Mayor opposed.) 

MOVED by Aid. Little, 

THAT a grant of $5,000 to the 1979 Women's International Field 
Hockey Tournament Society be approved with the source of funds being 
Contingency Reserve . 

- CARRIED BY THE 
REQUIRED MAJORITY 

(Aldermen Marzari and Puil opposed.) 
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DELEGATIONS (Cont'd) 
Community Services Grant Appeals (Cont'd) 

B . Downtown Eastside Women's Centre 

Council on June 12, 1979, did not approve a grant to the 
Downtown Eastside Women's Centre, therefore the following 
addressed Council in support of the Centre's appeal against 
Council's decision: 

Ms. Katherine Roback, Co-ordinator of the Downtown Eastside 
Women's Centre read from a circulated brief in which the Centre 
requested Council to partially fund an Outreach Work Program 
to support a service that has proved very successful and much 
needed . 

The following delegations addressed Council in support of the 
Centre's appeal: 

- J. Shaver, First United Church (brief filed); 
J. Roy Maclntyre, The Door Is Open; 

- Ms. Mary McCammon, Downtown District Office of 

Department of Human Resources; 

Anna Sochasky; 

- Ann Geddes, Strathcona Community Care Team. 

Council noted that the Social Planning Department had 
recommended no grant as the subject of drop-in centres in the 
Downtown Eastside will be included in a Social Planning report 
on Carnegie Management Program and Operating Budget to be 
considered by Council by September of this year. 

In answer to a question from Council Mr. Roback stated 
that the Centre is losing its Canada Works Grant in October and 
it will not be renewed and therefore there will be no other 
funding available apart from a $15,000 grant from the Minister 
of Human Resources, hence the request to Council for funding. 

MOVED by Aid. Little, 

THAT consideration of this grant appeal be deferred pending a 
report from the Director of Social Planning after consultation with 
the Downtown Eastside Women's Centre on the funding required to 
enable this centre to continue operation until the end of the year. 

- CARRIED 

(Aldermen Bellamy, Harcourt, Kennedy, Marzari and 
Rankin opposed.) 


2. Strata Title Conversion Application: 
Mayfair Hotel - 845 Hornby Street 

City Council on May 29, 1979, when dealing with a Manager's 
Report dated May 25, 1979, concerning this strata title application, 
deferred consideration pending a report from the Director of 
Planning on the relevant strata legislation and on the history of 
the building . 

On July 10, 1979, a further Manager's Report dated July 3, 
1979, was before Council and representations were made on behalf of 
the hotel owners, Techram Securities Limited. The lawyer for the 
Hungry Pilgrim Corporation which leases a restaurant in the hotel, 
also addressed Council and requested further deferral to pemit an 
opportunity to study the strata title proposal. Council resolved 
the matter be deferred to the Council meeting on July 24, 197 9, at 
which time representations be heard fran interested parties. 


Cont'd 


6C3 


Regular Council, July 24, 197 9 10 


DELEGATIONS (Cont'd) 

Strata Title Conversion Application: 
Mayfair Hotel - 845 Hornby Street (Co nt'd) 

Mr. J.H. Eraser, legal advisor to Techram Securities Limited, 
advised Council that his client has reached a firm agreement with 
the Hungry Pilgrim Corporation related to their concerns about the 
proposed strata title conversion of the Mayfair Hotel. Therefore 
the lawyer for the Hungry Pilgrim Corporation has withdrawn his 
objection. Mr. Eraser then reviewed the recommendations of the 
City Manager contained in his report dated July 3, 197 9, and his 
report of May 25, 197 9. 

MOVED by Aid. Kennedy, 

A. THAT commercial and industrial strata title conversion 
applications continue to be processed on the merits of the 
individual application noting however, that the Director 
of Planning will report any significant increase in such 
applications . 

B. THAT the application of Techram Securities Limited to 
convert the existing hotel at 84 5 Hornby Street to strata 
title ownership, resulting in a total of 87 strata lots 
be approved subject to the following conditions: 

a) That the strata plan be revised to eliminate the 
proposed basement strata lot (Strata Lot 1), 
incorporating ancillary restaurant uses into the 
restaurant strata lot and identifying storage and 
laundry facilities ancillary to the residential use 
of the building as common facilities; and 

b) That a Certificate of Approval (Eorm #10) shall 
not be issued by the Approving Officer until this 
building substantially complies with the applicable 
City By-laws to the satisfaction of the City 
Building Inspector and at no cost to the City; and 

C. THAT the Director of Planning contact the Office of the 
Superintendent of Insurance, the provincial agency 
responsible for the Strata Titles Act, outlining the exact 
nature of Council's consideration of this matter. 

- CARRIED 

(Aldermen Marzari, Puil, Rankin and the Mayor opposed.) 


3 . Group Home at 1606 East 15th Avenue 

Council on July 10, 197 9, when considering a report of the 
City Manager dated June 27, 197 9, on the history and status of 
the group home at 16 06 East 15th Avenue, deferred a report pending 
the hearing of delegations from concerned citizens in the area. 

The City Manager advised there is no change of ownership or 
of use which would require a new development permit. The following 
addressed Council in opposition to the proposed conversion of this 
home from a foster home housing five small children to a shorter 
term residence for five teenagers operating with foster parents. 

Mr. H.W. Carter addressed Council and filed a petition of 
300 signatures opposing the change in use of this hcxne. 
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DELEGATIONS (Cont'd) 

Group Home at 1606 East 15th Avenue (Cont'd) 

Mr. Tom Gibbons read from a letter previously circulated. 

Mr. Bud Murphie and Mrs. Jean Babnuk also expressed opposition 
to the home. 

Council was advised that Mr. W. Joswig, who was scheduled to 
address it on this matter was unable to appear, however, he had 
previously submitted a letter in opposition. 

The following addressed Council in support of the proposed 
conversion of this group home into a shorter term residence for 
five teenagers: 

Larry Stoffman, 3262 Fleming Street; 
- Bill Shardlow, 3246 Fleming Street. 

Ms. Green, Acting Regional Resource Supervisor, Ministry of 
Human Resources reviewed the proposed change in use of this home 
and on behalf of the Ministry offered to form a liaison committee 
with the residents to deal with any problems that may arise 
related to the home. 

MOVED by Aid. Gerard, 

THAT the report of the City Manager dated June 27, 1979, 
and the representations before Council this day be received; 

FURTHER THAT appropriate officials of the City liaise with 
the residents and the Ministry of Human Resources to establish a 
mechanism to deal with any problems that might arise with this 
group home. 

- CARRIED UNANIMOUSLY 

The Mayor stated that he would contact the Ministry of 
Human Resources to discuss this matter. 


* * * 

The Council recessed at approximately 4:20 p.m. to reconvene 
at approx imate ly 4:40 p.m. 

* * * 


DELEGATIONS (Cont'd) 

4. Illegal Roadside Vending - 
City Streets 

Council on July 10, 197 9, deferred consideration of the 
report of the Standing Committee on Transportation dated June 28, 
197 9, on illegal roadside vending - City streets, to permit 
Mr. Hans Penner an opportunity to address it this day. The report 
of the Standing Committee reviewed the Committee's consideration 
of this matter and the options of the City Manager's Report dated 
June 5, 197 9, which summarized the problems created by illegal 
roadside stands. 

In his report the City Manager submitted two options for the 
Committee's consideration. The Committee was recommending Option 2 
in the City Manager's Report be approved. This option provides for 
a concentrated enforcement program involving verbal warnings and 
written warnings requiring vendors to remove their illegal operation 
from City streets. The Committee also recommended that the Street 
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DELEGATIONS (Cont'd) 

Illegal Roadside Vending - 
City Streets (Cont'd) 

and Traffic By-law be amended to enable the City Engineer to seize 
and dispose of perishable produce and other chattels removed from 
City streets under Section 66 of the Street and Traffic By-law. 

Mr. Penner addressed Council and asked Council to consider a 
less stringent enforcement program related to illegal roadside vending. 

MOVED by Aid. Kennedy, 

THAT the recommendations of the Committee contained in its 
report dated June 28, 1979, be approved. 

- CARRIED 

(Alderman Ford opposed.) 


5. Englesea Lodge - 
2 046 Beach Avenue 

Council on July 10, 1979, deferred consideration of a motion 
by Alderman Kennedy and an accompanying Manager ' s Report dated 
July 3, 1979, on Englesea Lodge, 2046 Beach Avenue, to permit 
representation from the Englesea Lodge Committee. 

The City Manager's Report reviewed the history of Englesea 
Lodge and the status of this building at the present time. The 
report also noted that Council on April 3, 1979, resolved, in 
addition to other items, that as suites become vacant they be 
locked and not re-rented and that demolition be approved only after 
plans have been submitted by the Park Board indicating details of 
redevelopment of this site. 

Aldemnan Kennedy's motion reads as follows: 

"THAT WHEREAS action has not yet been taken to evict 
tenants from Englesea Lodge; 

AND WHEREAS Council has not seen plans for the 
redevelopment of the site, such as would justify a 
demolition (in accordance with the requirements of 
the Zoning and Development By-law) ; 

AND WHEREAS tenants wish to submit alternative proposals; 

AND WHEREAS many citizens have expressed affection for 
this old building: 

THEREFORE BE IT RESOLVED THAT until justification for 
the proposed demolition is submitted to Council, eviction 
notices should be withheld and plans for demolition be 
halted. " 

- (deferred) 

Mr. David Baxter addressed Council on behalf of the Englesea 
Lodge Committee and reviewed the concept prepared by the Committee 
for redevelopment and retention of Englesea Lodge . The concept 
proposed a seawall walkway, tea room, educational facility, rest 
rooms, restoration of the red brick surface of Englesea Lodge. In 
addition the concept proposed that revenue from the building be 
used to support free tennis and other free park programs. 
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DELEGATIONS (Cont'd) 

Englesea Lodge - 

204 6 Beach Avenue (Cont ' d ) 

Council also noted a letter dated July 24, 197 9, from the 
Chairman of the Park Board advising that the Board at its meeting 
on July 23, 1979, resolved that City Council and the Englesea Lodge 
tenants be notified that the Park Board is proceeding with 
development drawings as required for issuance of a Development 
Permit and a Demolition Permit. 

MOVED by Aid. Kennedy, 

THAT consideration of the motion of July 10, 1979, on this 
subject, be deferred and in the meantime the City Manager report back 
in detail on the viability of the Englesea Lodge concept presented 
to Council this day by the Englesea Lodge Committee. This report to 
include estimated costs of the concept. 

- CARRIED 

(Aldermen Boyce, Harcourt, Marzari, Puil and 
the Mayor opposed . ) 

Alderman Little requested that the Director of Legal Services 
clarify for Council the legal ownership of Englesea Lodge. 

The Mayor so directed. 


6 . City Pound 

Council on July 10, 1979, deferred consideration of a City 
Manager's Report dated July 6, 1979, pending the hearing of a 
delegation from Mr. Hamilton, President of Animal Defence and Anti- 
Vivisection Society. In the City Manager's Report the Director of 
Permits and Licenses responded to complaints from Mr. Hamilton 
about certain operations of the City Pound. A subsequent City 
Manager's Report dated July 12, 1979, further clarified the circum- 
stances related to Mr. Hamilton's letter of complaint. Both these 
reports were submitted for Council's information. 

Mr. Hamilton addressed Council and referred to his brief which 
was previously submitted. This brief contained a niomber of 
recommendations relevant to the operation of the City Pound, such 
as bookkeeping improvements, lower cost of dogs for sale, humane 
follow up, humane education program and euthanasia improvements. 

In response to questions from Council, Mr. Warren, Vancouver 
City Pound, reviewed the operation of the high altitude decompression 
chamber. He stated that this chamber is only used when the Pound 
staff are unable to obtain the services of a veterinarian and a 
citizen requests that an animal be immediately destroyed. He also 
stated that none of the staff of the Pound are qualified to give 
lethal injections to animals. 

MOVED by Aid. Rankin, 

THAT the Director of Permits and Licenses report to Council 
on the use by the City Pound of the high altitude decompression 
chamber and whether authority could be obtained for staff of the 
City Pound to give lethal injections to animals when a veterinarian 
is not available. 


- CARRIED UNANIMOUSLY 
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DELEGATIONS (Cont'd) 


7 . P.N.E. Land Use Control 

Council on April 24, 1979, deferred a report of the Standing 
Committee on Planning and Development dated April 5, 1979, on 
P.N.E. land use to permit the Pacific National Exhibition an 
opportunity to address it. 

Council on June 12, 1979, further deferred this report of the 
Committee to provide a representative of the Burrard View Wall 
Street Area Residents' Association an opportunity to also address 
it on this matter. 

Before Council was a report of the Standing Committee on 
Planning and Development dated April 5, 1979, in which the Committee 
recommended that the recommendation of the City Manager contained 
in his report dated March 1, 1979, detailing a proposed policy 
on the use of the P.N.E. site and buildings for uses other than 
the P.N.E. fair and uses other than those previously approved by 
the necessary permits be approved after amending policy 1 (k) to 
read as follows: 

"Swap-o-ramas, swap meets or flea markets, limited 
in time; such uses to be restricted to the sale by 
individuals of used articles, individual's arts and 
crafts, and for the sale of new merchandise up to a 
limit of 30% of total sales . " 

underlining indicates amendment 

The Committee also submitted the following for Council's 
consideration: 

"That the following be added to the uses permitted under 
the management of the P.N.E. without requiring a 
development permit: 

n) no restrictions be placed on the retail use of 
rental facilities at the P.N.E. 

Mr. Nathanson, lawyer for the P.N.E., outlined the P.N.E. 's 

position with respect to the proposed additional policy related 
to the retail use of rental facilities. He stated that there are 
no restrictions on retail uses of exhibition sites in Winnipeg, 
Calgary or Regina and therefore he did not see why any restrictions 
should be placed on retail use by the P.N.E. 

Mr. B. Dronsfield of the Burrard View Wall Street Area Residents' 
Association addressed Council in opposition to the proposal that 
there be no restrictions on the retail use of rental facilities at 
the P.N.E. The residents are concerned that the proposed policy 
would result in increased traffic problems in their area. He also 
queried why the P.N.E. does not pay business tax. 

MOVED by Aid. Harcourt, 

THAT the recommendation of the Committee contained in its 
report dated April 5, 197 9, be approved. 

- CARRIED 

(Aldermen Marzari and Rankin opposed.) 


Cont'd 


53 / 


Regular Council, February 2, 1971 9 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

E. Car Wash with Gasoline 
Filling Pumps 

The Board of Administration, under date of January 5, 1971 
reported on a development permit application from J & A Enterprises 
Limited to erect a new automatic car wash with gasoline filling 
pumps at the S/W corner of West Broadway and Balaclava Street. 
The Technical Planning Board and Town Planning Commission 
recommended approval, subject to a number of conditions set out 
in the report. When the report was considered the Council 
requested a further report in respect of hours of operation, 
site accommodation, traffic problems and awareness of house- 
holders in the area of the development. Under date of January 29, 
1971, the Board of Administration reported on the details 
requested . 

After due consideration it was, 

MOVED by Aid. Adams, 

THAT the development permit application be approved on the 
basis of the recommendations of the Technical Planning Board and 
Town Planning Commission, contained in the Board of Administration 
report of January 5, 1971, with the exception of recommendation 4 
regarding hours of operation; 

FURTHER THAT the hours of operation be: 

8:00 A.M. to 6:00 P.M., Monday to Saturday inclusive 

Closed all day Sunday 

- CARRIED 

MOVED by Aid. Hardwick in Amendment, 

THAT the hours of operation be 8:00 A.M. to 9:00 P.M. Monday 
to Saturday inclusive. 

- LOST 


A recorded vote was requested on the Amendment, 
therefore, is as follows: 


The record. 


FOR THE AMENDMENT 

Alderman Hardwick 
Alderman Broome 
Alderman Calder 


AGAINST THE AMENDMENT 

Alderman Bird 
Alderman Linnell 
Alderman Adams 
Alderman Rankin 
Alderman Sweeney 
Alderman Wilson 
His Worship the Mayor 


The amendment was declared lost. 

(The motion of Alderman Adams was put and carried.) 

F. Tender: 30 cu. yd. Front-Loader 
Packer Refuse Bodies ^ 

The Board of Administration, under date of January 21, 1971, 
submitted a report as received from the City Engineer and the 
Purchasing Agent in the matter of tenders for supply of two 
30 cubic yard Front-Loader Packer Refuse Bodies. After due 
consideration of the information in the report it was, 

MOVED by Aid. Bird, 

THAT the low tender of Reliance Truck Equipment Ltd., which 
is recommended, be accepted in the amount of $16,676.00 each, 
plus 5% Provincial Sales Tax and contract satisfactory to the 
Corporation Counsel. 

- CARRIED 
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DELEGATIONS (Cont'd) 


P.N.E. Land Use Control (Cont'd) 

MOVED by Aid. Puil, 

THAT the proposal that no restrictions be placed on the retail 
use of rental facilities at the P.N.E. be referred back to the 
Director of Planning for report, in consultation with the Director 
of Permits and Licenses, on guidelines and any possible restrictions 
on retail use of rental facilities at the P.N.E. 

- CARRIED UNANIMOUSLY 


CITY MANAGER'S REPORTS 


H. Manager's Report 
July 23, 1979 

Sea Festival 

MOVED by Aid. Har court, 

THAT the reconunendation of the City Manager contained in 
this report be amended and then approved as follows: 

"The Director of Social Planning, the City Engineer and 
the Chief Constable meet with Sea Festival organizers, 
do a complete evaluation of this year's program and 
problems and report to Council in September with 
recommendations regarding Sea Festival events including 
possible alternate sites as well as the teasibiiity oT " 
installing fire containers on the beach ." 

underlining indicates amendment 

- CARRIED UNANIMOUSLY 


The Mayor then thanked the members of the Sea Festival 
Committee present in the Chamber and congratulated them on the 
excellent festival which they had produced. 


G. Manager's Report 
July 20, 1979 

Vancouver Indian Centre - Administration of 
Grant; 1607 East Hastings Street 

MOVED by Aid. Har court, 

THAT City Council approve the immediate release of the 
$300,000 grant to the Vancouver Indian Centre to the Royal Bank 
(assuming the Royal Bank completes the above transaction on behalf 
of the Indian Centre) for the purchase of 1607 East Hastings 
Street, Vancouver by the Vancouver Indian Centre and that the City 
grant be secured by a second mortgage pending completion of 
Phases 1 and 2 of the purchase and renovations of this building. 


- CARRIED UNANIMOUSLY 
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DELEGATIONS (Cont'd) 

Proposed Neighbourhood Pub - 
4th and Macdonald 


Council on July 10, 197 9, having heard representations frcan 
Mr. J. Ball and from other citizens opposing the proposed 
neighbourhood pub at 28 02 West 4th Avenue on the basis that the 
information sheet submitted with the plebiscite was incorrect in 
that the applicant, Mr. Eayds had stated that six parking spaces 
would be provided for pub patrons at an adjacent gas station and 
this was not, in fact, correct. 

Council, at that time, also heard representation from Mr. Eayds, 
the applicant, as well as from a resident of the area who spoke 
in favour of the proposed pub. Following this Council resolved: 

"That the City Clerk be instructed to conduct a further 
plebiscite within a four block radius of the proposed 
neighbourhood pub at 28 02 West 4th Avenue giving full 
and accurate information on all aspects of the proposed 
pub; 

Further that this plebiscite be conducted at the City's 
expense with the source of funds being Contingency Reserve." 

Earlier in today's proceedings Council agreed to hear 
representation from Mr. M.J. Frank, solicitor for the applicant, 
Mr. Eayds. Mr. Frank addressed Council and referred to his letter 
which had been submitted to Council for consideration this day. He 
stated that the initial plebiscite proposed 2,000 square feet of 
pub space. However, as it turned out, there would be less than 
1,000 square feet of pub area, requiring only five parking stalls. 
Mr. Frank contended that if Council wished to conduct a further 
plebiscite on this pub this decision would impose great financial 
hardship on Mr. Eayds. In fact, Mr. Eayds could be in danger of 
losing his lease and exposing himself to considerable damages 
because of not being able to proceed under the terms of the set 
lease. Therefore, Mr. Frank requested that Council reconsider its 
decision to request a second plebiscite on this pub and allow the 
results of the first plebiscite to stand. 

Mr. Ball addressed Council and stated his intentions in 
objecting to this pub were based strictly on the incorrect information 
being given in the information sheet submitted with the first 
plebiscite and his concerns about parking in the area. 

MOVED by Aid. Kennedy, 

THAT the City Clerk be instructed not to proceed with a 
further plebiscite within a four block radius of the proposed 
neighbourhood pub at 28 02 West 4th Avenue and the resolution of 
Council on July 10, 1979, be amended accordingly. 

- CARRIED 

(Aldermen Gerard, Puil and the Mayor opposed.) 


* * * 

At this point Alderman Gerard left the meeting. 

* * * 


Regular Council, July 24, 1979 


. 61G 

17 


CITY MANAGER'S REPORTS (Cont'd.) 


A. MANAGER'S GENERAL REPORT 
JULY 20, 1979 


Works & Utility Matters 
(July 20, 1979) 

The Council considered this report which contains four 
clauses identified as follows: 

CI. 1: Sewer Reconstruction on 11th 

Avenue from Alberta Street to 

Columbia Street 
CI. 2: Sewer Reconstruction on Clark 

Drive from the Lane South of 22nd 

Avenue to 23rd Avenue 
CI. 3: Extension of Sewers on Semlin 

Drive from 5th Avenue to the 

Lane South 
CI. 4: Tender: Dump Truck Bodies 

Clauses 1-4 inclusive 

MOVED by Aid. Harcourt, 

THAT the recommendations of the City Manager, as contained in 
clauses 1, 2, 3 and 4 of this report be approved. 

- CARRIED UNANIMOUSLY 


Social Service & Health Matters 
(July 20, 1979) 

The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Affiliation Agreement Between 

the City of Vancouver and the 

University of British Columbia 
CI. 2: 441 East Hastings Street - 

Condition of Properties 
CI. 3: Accommodation for Homemaker Service 

for Downtown Community Health 

Clinic 

Clauses 1-3 inclusive 

MOVED by Aid. Puil, 

THAT clauses 1 and 2 of this report be received for information 
and the recommendation of the City Manager, as contained in clause 
3 of this report be approved. 


- CARRIED UNAl^IIMOUSLY 
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Building & Planning Matters 
(July 20, 1979) 

The Council considered this report which contains eight 
clauses identified as follows: 

CI. 1: Mt. Pleasant N.I. P. Appropriation of 
Funds: Tree Planting on Both Sides 
of Kingsway from Knight to Broadway 

CI. 2: Repeal of CM-1 Conunercial District 
Schedule 

CI. 3: Grandview-Woodland N.I. P. Appropriation: 
Macdonald School Food Distribution 
Centre 

Cl. 4: Riley Park N.I. P. Appropriation of 

Funds: "Bunny Trail" Mini-Park 
Cl. 5: Proposed Hotel Development - 

2865 East Hastings Street - Development 

Permit Application No. 83986 
Cl. 6: Street Name - Dedicated Street in New 

Subdivision at 3819 S.W. Marine Drive 
Cl. 7: Kensington N.I. P. - Establishment of 

Storefront Library 
Cl. 8: Strata Title Conversion Application: 

2138 to 2150 West 6th Avenue 


Clauses 1-4 inclusive 

MOVED by Aid. Puil, 

THAT the recommendations of the City Manager, as contained in 
clauses 1, 2, 3 and 4 of this report be approved. 

- CARRIED UNANIMOUSLY 

Proposed Hotel Development - 
2865 East Hastings Street 
Development Permit Application 
No. 83986 

(Clause 5) 

MOVED by Aid. Har court, 

THAT consideration of this clause be deferred to 2.00 p.m. 
on August 14, 1979 and that any delegations who wish to address 
Council on this subject be heard. 

- CARRIED 

(Aldermen Bellamy and Kennedy opposed) 

At this point in the proceedings Alderman Kennedy left the 
meeting. 


Clauses 6-8 inclusive 

MOVED by Aid. Harcourt, 

THAT the recommendations of the City Manager, as contained 
in clauses 6, 7 and 8 of this report be approved. 


- CARRIED UNANIMOUSLY 
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Licenses & Claims Matters 
(July 20, 1979) 

Issuing Tickets for Violations 

of the Pound By-law 

(Clause 1) 


MOVED by Aid. Harcourt, 

THAT the recommendation of the City Manager, as contained in 
this report be approved. 

- CARRIED UNANIMOUSLY 

Alderman Little requested that when the By-law amendments 
related to this clause are submitted to Council, they include 
provisions for fining the persons whose animals foul up City side- 
walks and private and public properties. 

The Mayor requested the Director of Legal Services to so do. 


Fire & Traffic Matters 
(July 20, 1979) 

Sidewalk Cafes - 
Chez Victor's Restaurant 
Papaya Gardens Restaurant 
(Clause 1) 


MOVED by Aid. Harcourt, 

THAT a licence agreement for the sidewalk cafe for Chez Victor's 
Restaurant, 957 Granville Street be executed with the City Engineer 
and the Director of Legal Services signing on behalf of the City of 
Vancouver. 

- CARRIED 

(Alderman Little opposed) 


MOVED by Aid. Harcourt, 

THAT a licence agreement for the sidewalk cafe for Papaya Gardens 
Restaurant, 950 Granville Street be executed with the City Engineer 
and the Director of Legal Services signing on behalf of the City of 
Vancouver. 

- CARRIED UNANIMOUSLY 

Finance Matters 
(July 20, 1979) 

The Council considered this report which contains two clauses 
identified as follows: 

CI. 1: Luncheon for Canadian Standards Association 
Advisory Council on Plumbing Convention - 
August 27 and 28, 1979 

CI. 2: Business Tax 

Luncheon for Canadian Standards Association 
Advisory Council on Plumbing Convention - 
August 27 and 28, 1979 

(Clause 1) 


MOVED by Aid. Puil, 

THAT the City provide a luncheon for the Canadian Standards 
Association Advisory Council on Plumbing Convention on Tuesday, 
August 29, 1979 at an estimated cost of $350.00 with the source of 
funds being "Other Grants". 

- CARRIED UNANIMOUSLY 
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Finance Matters 
(July 20, 1979) (Cont'd.) 

Business Tax 
(Clause 2) 

MOVED by Aid. Puil, 

THAT this clause be referred to the Standing Committee on 
Finance and Administration for consideration. 

- CARRIED UNANIMOUSLY 

Personnel Matters 
(July 20, 1979) 

The Council considered this report which contains three clauses 
identified as follows: 

CI. 1: Employees Sun Life Group Policy 
CI. 2: Acting Approving Officer 
CI. 3: Meter Checker Uniform Allowance 
Personnel Regulation No. 40-5 


Clauses 1-3 inclusive 

MOVED by Aid. Harcourt, 

THAT the recommendations of the City Manager, as contained in 
clauses 1, 2 and 3 of this report be approved. 

- CARRIED UNANIMOUSLY 


Property Matters 
(July 20, 1979) 

The Council considered this report which contains three clauses 
identified as follows: 

CI. 1: Part Subdivision G, West Side 

Commercial Street, 1.34 Meters 

for Lane Purposes 
CI. 2: Lot 28, Pender Street, Change 

of Use 

CI. 3: Rent Review - 1572 West 4th Avenue 


Clauses 1-3 inclusive 

MOVED by Aid. Harcourt, 

THAT the recommendations of the City Manager, as contained in 
clauses 1, 2 and 3 of this report be approved. 

- CARRIED UNANIMOUSLY 


B. Manager's Report 
(July 9, 1979) 

False Creek, Area 6, Phase 1 
Heather Parking Facility - 
Lease Terms 


MOVED by Aid. Harcourt, 

THAT the recommendation of the City Manager, as contained in 
this report, be approved. 
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C . Manage r ' s Repo rt 
(July 17, 1979) 

Purchase of Property at 2 9th Avenue 
Nanaimo Street for Road Widening 

MOVED by Aid. Harcourt, 

THAT the recommendation of the City Manager, as contained in 
this report be approved. 

- CARRIED UNANIMOUSLY 


D. Manager's Report 
(July 19, 1979) 

Lease to Netherlands Association 

MOVED by Aid. Harcourt, 

THAT the recommendation of the City Manager, as contained, in 
this report be approved. 

- CARRIED UNANIMOUSLY 


E. Manager's Report 
(July 18, 1979) 

Lease of City Lots to 
School Board 


MOVED by Aid. Harcourt, 

THAT the recommendation of the City Manager, as contained in 
this report be approved. 

' - CARRIED UNANIMOUSLY 


F. Manager's Report 
(July 19, 1979) 

Interim Parking - North Side of 
10th Avenue between Cambie and 
Yukon Streets 


MOVED by Aid. Harcourt, 

THAT this report be referred to the Standing Committee on 
Planning and Development for consideration at its meeting on July 
26, 1979. 

- CARRIED UNANIMOUSLY 


G. Manager's Report 
(July 20, 1979) 

Indian Centre - Administration of 
Grant 


For Council action see page 15. 


H. Manager's Report 
(July 23, 1979) 

Sea Festival 


For Council action see page 15. 
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CITY MANAGER'S REPORTS (Cont'd.) 


I. Manager's Report 
(July 23, 1979) 

False Creek, Area 6, Phase 2, 
Park Road - Tender 797 


MOVED by Aid. Harcourt, 

THAT the recommendation of the City Manager, as contained in 
this report, be approved. 

- CARRIED UNANIMOUSLY 


STANDING COMMITTEE AND OTHER REPORTS 


I. Report of the Standing Committee 
on Community Services 
(July 12, 1979) 

The Council considered this report which contains seven clauses 
identified as follows: 

Detention of Mentally 111 
Persons in City Jail 
Used Engineering Van for 
St. James Social Service 
Capital Grant Request - 
Boy Scouts of Canada 
Funding for Grandview, Strathcona 
and Hastings-Sunrise Youth Projects 
Traveller's Hotel, 57 West Cordova Street 
Family and Juvenile Court 
Fire By-law Requirements 


CI. 

1: 

CI. 

2: 

CI. 

3: 

CI. 

4: 

CI. 

5: 

CI. 

6: 

CI. 

7: 


Detention of Mentally 111 
Persons in City Jail 
(Clause 1) . 

MOVED by Aid. Rankin, 

THAT the recommendations of the Committee, as contained in 
this clause be approved. 

- CARRIED UNANIMOUSLY 

Used Engineering Van for 
St. James Social Service 
(Clause 2) 


MOVED by Aid. Rankin, 

THAT the recommendation of the Committee, as contained in 
this clause be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 


Cont'd. 
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STANDING COMMITTEE AND OTHER REPORTS (Cont'd.) 


Report of the Standing Committee 

on Community Services 

(July 12, 1979) (Cont'd.) 

Capital Grant Request - 
Boy Scouts of Canada 
(Clause 3) 


MOVED by Aid. Rankin, 

THAT this clause of the Standing Committee be deferred to the 
first Council meeting when all members are present. 

- CARRIED UNANIMOUSLY 
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Funding for Grandview, Strathcona 
and Hastings-Sunrise Youth 
Projects 

(Clause 4) 


MOVED by Aid. Rankin, 

THAT the recommendation of the Committee contained in this 
clause be amended and then approved as follows : 

THAT Council approve an increase to the Park Board budget 
from contingency reserve of $38,000 to continue the 
operation of the Grandview, Strathcona and Hastings-Sunrise 
youth projects from June 30, 1979 to December 31, 1979. 

- CARRIED UNANIMOUSLY 

underlining denotes amendment 
Clauses 5-7 inclusive 

MOVED by Aid. Rankin, 

THAT the recommendations of the Committee, as contained in 
clauses 5, 6 and 7 of this report be approved. 

- CARRIED UNANIMOUSLY 


II. Report of the Standing Committee 
on Planning and Development 
(July 12, 1979) 

The Council considered this report which contains eight clauses 
identified as follows: 


CI. 1: Status of Major Development 

Permit Applications 
CI. 2: Monthly Status Report on 

Rezoning Applications 
CI. 3: Alder Parking Facility - 

Phase 2, Area 6, False Creek 
CI. 4: Parking and Pedestrian Streets - 

False Creek, Area 6, Phase 1 
CI. 5: False Creek Day Care Centre (s) 
Cl. 6: False Creek Area 6, Phase 2, 

Interface with Granville Island 
Cl. 7: Review of Fairview Slopes Policy 

Plan. Progress Report. 
Cl. 8: Rezoning Application - 

3551 Kingsway 


Cont'd. 
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STANDING COMMITTEE AND OTHER REPORTS (Cont'd.) 


Report of the Standing Committee 
on Planning and Development 
(July 12, 1979) (Cont'd.) 

Status of Major Development 

Permit Applications 

(Clause 1) 


MOVED by Aid. Harcourt, 

THAT the recommendation of the Committee, as contained in 
this clause be approved. 

- CARRIED UNANIMOUSLY 

Council took no action on the consideration item contained 
in this clause. 

Clauses 2 and 3 

MOVED by Aid. Harcourt, 

THAT the recommendations of the Committee, as contained in 
clauses 2 and 3 of this report be approved. 

- CARRIED UNANIMOUSLY 

Parking and Pedestrian Streets - 
False Creek, Area 6, Phase 1 
(Clause 4) 


MOVED by Aid. Harcourt, 

THAT the recommendations of the Committee, as contained in this 
clause be approved. 

- CARRIED UNANIMOUSLY 

During consideration of this clause Council noted a letter 
from the False Creek Community Association asking Council to defer 
consideration of placing parking meters in False Creek until the 
situation has stabilized. Council took no action on this request. 


Clauses 5 and 6 

MOVED by Aid. Harcourt, 

THAT the recommendations of the Committee, as contained in 
clauses 5 and 6 of this report be approved. 

- CARRIED UNANIMOUSLY 


Review of Fairview Slopes Policy 

Plan. Progress Report. 

(Clause 7) 


MOVED by Aid. Harcourt, 

THAT the recommendation of the Committee, as contained in 
this clause be approved. 

- CARRIED 

(Aldermen Bellamy and Puil opposed) 

Rezoning Application- 
3551 Kingsway 
(Clause 8) 


MOVED by Aid. Harcourt, 

THAT the recommendations of the Committee, as contained in 
this clause be approved. 



- CARRIED UNANIMOUSLY 


Regular Ccuncil, Febriiarv 2, 1971 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

G. View Obstruction: 

3513 Point Grey Road (Dr. Telford ) 

The Board of Administration, under date of January 27, 1971. 
submitted a report of the Director of Planning in answer to 
questions from Dr. D. Telford, contained in his letter of 
December 14, 1969, regarding restriction of buildings on the 
N/S of Point Grey Road from affecting the view of adjoining 
properties, and regarding any approval granted to construct a 
porch extending 2 feet into the side yard of the immediate 
easterly neighbour of Dr. Telford at 3513 Point Grey Road. 
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MOVED by Aid. Adams, 

THAT the communication from Dr. Telford be received and 
he be furnished with a copy of the Board of Administration report 
of January 27, 1971 . 

- CARRIED 


H. Travel: 'Sounds of Life' 
Exhibit: (Museum) 


MOVED by Aid. Bird, 

THAT, pursuant to report of the Board of Administration dated 
January 29, 1971, and in connection with the proposed 'Sounds of 
Life' exhibit at the Centennial Museum, authority be granted to 
Mr. Earl Olson, Curator of Natural History, to undertake the 
proposed collection trip referred to in the report, particularly 
visiting the following locations: 


February 5-8 
February 9-12 
February 14 - 17 
February 19 - 25 
February 27 


Zoological Park, Brookfield, Illinois 
University of Toronto 
National Museum, Ottawa 
The Pas, Manitoba 

Denver Museum of Natural History 


the estimated cost being $1,225.00, such funds to be made 
available from account No. 8513/1423 (Search and Travel 
Collections) . 


- CARRIED 

I. False Creek-Lease of City-owned Lands: 
Vancouver Salt Company Limited 
E.L. Sauder Lumber Co. Ltd. 


The Board of Administration, under date of January 29, 1971, 
submitted the following report of the Supervisor of Property 
and Insurance: 


"Reference is made to Council Resolution of August 5, 1969, wherein 
Council, after reviewing the Board of Administration Report concerning 
length of leases, approved the granting of a new lease to the above 
two Companies for their respective areas but limited the tenure to the 
year 1988. 

The original E. L. Sauder Lumber Co. Ltd. lease request was for a much 
longer term (to the year 2001) being part of an overall settlement 
for loss of leasehold in connection with the City's 1958 Incinerator 
Site proposal , as reported to Council by the Board of Administration 
on June 18, 1969. 

In view of the limiting of tenure to 1988, it was necessary to 
renegotiate with E.L. Sauder, and Council on December 9, 1969, approved 
the Board of Administration Report of December 5, 1969, concerning a 
new lease proposal to the year 1988 but due to the elapsed time, the 
Company requested that commencement be updated from June 1, 1969 to 
November 1, 1969. 


cont 'd . 
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STANDING COMMITTEE AND OTHER REPORTS (Cont'd.) 


III. Report of the Standing 

Committee on Transportation 
(July 12, 1979) 

The Council considered this report which contains two clauses 
identified as follows: 

CI. 1: Twenty-five Additional Taxicab 
Licenses 

CI. 2: Airport Limousine Service 

Clauses 1 and 2 

MOVED by Aid. Bellamy, 

THAT the recommendations of the Committee, as contained in 
clauses 1 and 2 of this report be approved. 

- CARRIED UNANIMOUSLY 


IV. Report of the Standing Committee 
on Finance & Administration 
(July 12, 1979) 

The Council considered this report which contains two clauses 
identified as follows: 

CI. 1: Request for Civic Grant - 

Co-op Radio 
CI. 2: Police Fleet Management System 


Request for Civic Grant - 
Co-op Radio 

(Clause 1) 


When considering this clause Council noted a report from the 
City Manager dated July 19, 1979 in which he submitted for consideration 
that if Council wishes to continue to support Co-op Radio, it be by 
a grant of $4119.00 to cover the period September 1979 to August 1980 
and that the organization be asked to apply by March 31, 1980 for 
any extension of its grant. 

MOVED by Aid. Puil, 

THAT a grant be approved to Co-op Radio in the amount of 
$4119.00 for the period September 1979 to August 1980 with the 
source of funds being Contingency Reserve. 

FURTHER THAT the organization be asked to apply by March 31, 
1980 for any grant extension. 

- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 


Police Fleet Management System 
(Clause 2) 


MOVED by Aid. Puil, 

THAT the recommendations of the Committee, as contained in 
this clause be approved. 

- CARRIED UNANIMOUSLY 

* * * 

G.V.R.D. Matters 


There were no matters to be considered in preparation for 
the G.V.R.D. Meeting to be held on Wednesday, July 25, 1979. 
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Bowmac Park 

The Mayor referred to the discussion earlier this day on the 
proposed Bowmac Park and advised that there does not appear to be 
agreement between the Park Board and the Director of Planning on 
this project. The Mayor advised that he and the City Manager would 
recommend that until a decision is made on the possible use of this 
site as a L.R.T. station a temporary park be installed on the site. 

MOVED by Aid. Boyce, 

THAT Council advise the Park Board that it favours the 
installation of a temporary park (grass & trees) on the Bowmac 
site and further that $75,000.00 be allocated for this purpose to be 
taken from monies previously allocated by Council for this park. 

- CARRIED UNANIMOUSLY 


RISE FROM COMMITTEE OF THE WHOLE 

MOVED by Aid. Bellamy, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Bellamy, 
SECONDED by Aid. Rankin, 

THAT the report of the Committee of the Whole be adopted. 


- CARRIED UNANIMOUSLY 


Regular Council, July 24, 197 9 
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BY-LAWS 


1. A BY-LAW TO AMEND BY-LAW NO. 4 912 
BEING AN OFFICIAL DEVELOPMENT PLAN 
BY-LAW 

(Downtown District Parking) 

MOVED by Aid. Little, 
SECONDED by Aid. Bellamy, 

THAT the By-law be introduced and read a first time. 

- CARRIED 

(Aldermen Harcourt, Marzari and Rankin opposed.) 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

MOVED by Aid. Marzari, 
SECONDED by Aid. Rankin, 

THAT second and third reading of this By-law be deferred 
until this matter has been considered by the G.V.R.D. 

- LOST 

(Aldermen Bellamy, Boyce, Little, Puil and the 
Mayor opposed . ) 

The motion having lost, it was 

MOVED by Aid. Little, 
SECONDED by Aid. Bellamy, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED 

(Aldermen Harcourt, Marzari and Rankin opposed.) 


(Aldermen Boyce and Ford excused from voting on the By-law. ) 


2. A BY-LAW TO AMEND BY-LAW NO. 4450 
BEING THE LICENSE BY-LAW 
(Teenage Discotheque Staff) 

MOVED by Aid. Rankin, 
SECONDED by Aid. Bellamy, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Rankin, 
SECONDED by Aid. Bellamy, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 


- CARRIED UNANIMOUSLY 
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BY-LAWS (Cont ' d ) 


3. A BY-LAW TO AMEND BY-LAW NO. 3575 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW 

(Champlain Heights - Community 
Services Centre) 


MOVED by Aid. Harcourt, 
SECONDED by Aid. Little, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 


The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Little, 

THAT the By-law be given second and third readings and the 

Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

(Alderman Boyce excused from voting.) 


4. A BY-LAW TO AMEND BY-LAW NO. 4810 
BEING THE SIGN BY-LAW 
(Champlain Heights - Community 
Services Centre) 


MOVED by Aid. Harcourt, 
SECONDED by Aid. Little, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Little, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

(Aldeinman Boyce excused from voting.) 
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MOTIONS 


A. Allocation of Land for 
Lane Purposes 
(East 4 feet of Lot 5 
Block 5, District Lot 636 
Plan 1902) 


MOVED by Aid. Little, 
SECONDED by Aid. Har court, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver for lane purposes land in the City of Vancouver, 
Province of British Colvimbia, more particularly known and described 
as follows: 

East 4 feet of 
Lot 5 
Block 5 

District Lot 636 
Plan 1902 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for lane 
purposes and declared to form and to constitute portion of a lane. 

- CARRIED UNANIMOUSLY 


B. Allocation of Land for 
Lane Purposes 
(East 8 feet of Lot 8 
Block 4, N.W. h Section 49 
Town of Hastings Suburban Lands 
Plan 1745) 


MOVED by Aid. Little, 
SECONDED by Aid. Harcourt, 

THAT WHEREAS the registered owner has conveyed to the City of 
Vancouver for lane purposes land in the City of Vancouver, Province 
of British Columbia, more particularly known and described as 
follows: 

East 8 feet of Lot 8 
Block 4 

North West h Section 49 

Town of Hastings Suburbem Lemds 

Plan 1745 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for lane 
purposes and declared to form and to constitute portion of a lane. 


- CARRIED UNANIMOUSLY 
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MOTIONS (Cont'd.) 


C. Allocation of Land for 
Lane Purposes 
(South 2 feet of Lot 24 
Block 5, District Lot 636 
Plan 1902) 


MOVED by Aid. Little, 
SECONDED by Aid. Harcourt, 

THAT WHEREAS the registered owner has conveyed to the City of 
Vancouver for lane purposes land in the City of Vancouver, Province 
of British Columbia, more particularly known and described as 
follows : 

South 2 feet of 
Lot 24 
Block 5 

District Lot 636 
Plan 1902 

AND WHEREAS it is deemed expedient and in the public interest to 
accept and allocate the said lands for lane purposes; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for lane 
purposes and declared to form and to constitute portion of a lane. 

- CARRIED UNANIMOUSLY 


D. Allocation of Land for 
Lane Purposes 
(North 2 feet of Lot 46 
Block 5, District Lot 636 
Plan 1902) 


MOVED by Aid. Little, 
SECONDED by Aid. Harcourt, 

THAT WHEREAS the registered owner has conveyed to the City of 
Vancouver for lane purposes land in the City of Vancouver, Province 
of British Columbia, more particularly known and described as 
follows : 

North 2 feet of 
Lot 46 
Block 5 

District Lot 636 
Plan 1902 

AND WHEREAS it is deemed expedient and in the piiblic interest 
to accept and allocate the said lands for lane purposes; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes and declared to form and to constitute portion of 
a lane. 


- CARRIED UNANIMOUSLY 
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MOTIONS (Cont'd.) 


E. Allocation of Land for 
Lane Purposes 
(East 8 feet of Lot 7 
Block 4, N.W. h Section 49 
Town of Hastings Suburban Lands 
Plan 1745) 


MOVED by Aid. Little, 
SECONDED by Aid. Harcourt, 

THAT WHEREAS the registered owner has conveyed to the City of 
Vancouver for lane purposes land in the City of Vancouver, Province 
of British Columbia, more particularly known and described as 
follows : 

East 8 feet of Lot 7 
Block 4 

North West h Section 49 

Town of Hastings Suburban Lands 

Plan 1745 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for lane 
purposes and declared to form and to constitute portion of a lane. 

- CARRIED UNANIMOUSLY 


F. Allocation of Land for 
Lane Purposes 
(South 2 feet of Lot 20 
Block 5, District Lot 636 
Plan 1902) 


MOVED by Aid. Little, 
SECONDED by Aid. Harcourt, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver for lane purposes land in the City of Vancouver, 
Province of British Columbia, more particularly known and described 
as follows: 

South 2 feet of Lot 20 
Block 5 

District Lot 636 
Plan 1902 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for lane 
purposes and declared to form and to constitute portion of a lane. 


- CARRIED Ul^ANIMOUSLY 
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MOTIONS (Cont'd.) 


G. Allocation of Land for 
Lane Purposes 
(South 2 feet of Lot 25 
Block 5, District Lot 636 
Plan 1902) 


MOVED by Aid. Little, 
SECONDED by Aid. Harcourt, 

THAT WHEREAS the registered owner has conveyed to the City of 
Vancouver for lane purposes land in the City of Vancouver, Province 
of British Columbia, more particularly known and described as 
follows : 

South 2 feet of Lot 25 
Block 5 

District Lot 636 
Plan 1902 

AND WHEREAS it is deemed expedient and in the public interest to 
accept and allocate the said lands for lane purposes; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for lane 
purposes and declared to form and to constitute portion of a lane. 

- CARRIED UNANIMOUSLY 


H. Allocation of Land for 
Lane Purposes 
(Lot 28, Block 29, 
District Lot 541, Plan 6808) 

MOVED by Aid. Little, 
SECONDED by Aid. Harcourt, 

WHEREAS the City of Vancouver is the registered owner of 
Lot 28, Block 29, District Lot 541, Plan 6808; 

AND WHEREAS it is deemed expedient and in the public interest 
to establish the above-described land as lane; 

THEREFORE BE IT RESOLVED that Lot 28, Block 29, District Lot 
541, Plan 680 8 be and the same is, hereby established for lane 
purposes and declared to form and constitute portion of lane. 

- CARRIED UNANIMOUSLY 


I. Allocation of Land for 
Lane Purposes 
(Portion of Lane - 
Commercial and Fourth Avenue) 

MOVED by Aid. Little, 
SECONDED by Aid. Harcourt, 

WHEREAS the City of Vancouver is the registered owner of 
subdivision G of Lots 14 to 17, Block 145, District Lot 264A, Plans 
1711, 1771, and 4388; 

AND WHEREAS it is deemed expedient and in the public interest 
to establish a portion of the above-described land as lane; 

THEREFORE BE IT RESOLVED that the west 1.34 metres of subdivision 
G except portion included in plan 4388 of Lots 14 to 17, Block 145, 
District Lot 264A, Plans 1711 and 1771, Group 1, New Westminster 
District, the same as shown outlined red on plan prepared by 
G. Girardin B.C.L.S. dated March 20, 1979 and marginally numbered 
LF9025, a print of which is attached, be and the same is hereby 
established for lane purposes and declared to form and constitute 
portion of lane. 


- CARRIED UNANIMOUSLY 
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MOTIONS (Cont'd.) 


J. Allocation of Land for 
Lane Purposes 
(North 10 feet of Lot 13, 
Block 261, District Lot 526, 
Plan 1058) 


MOVED by Aid. Little, 
SECONDED by Aid. Harcourt, 

THAT WHEREAS the registered owner has conveyed to the City of 
Vancouver for lane purposes land in the City of Vancouver, Province 
of British Columbia, more particularly known and described as 
follows : 

North 10 feet of Lot 13 
Block 261 
District Lot 526 
Plan 1058 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes: 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for lane 
purposes and declared to form and to constitute portion of a lane. 

- CARRIED UNANIMOUSLY 


K. Allocation of Land for 
Lane Purposes 
(North 10 feet of Lot 14, 
Block 261, District Lot 526, 
Plan 1058) 


MOVED by Aid. Little, 
SECONDED by Aid. Harcourt, 

THAT WHEREAS the registered owner has conveyed to the City of 
Vancouver for lane purposes land in the City of Vancouver, Province 
of British Columbia, more particularly known and described as 
follows : 

North 10 feet of Lot 14 
Block 261 
District Lot 526 
Plan 1058 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, the same are hereby accepted and allocated for lane 
purposes and declared to form and to constitute portion of a lane. 


- CARRIED UNANIMOUSLY 
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ENQUIRIES AND OTHER MATTERS 


MOVED by Aid. Rankin, 
SECONDED by Aid. Bellamy, 

THAT Alderman Harcourt be granted leave of absence from 
August 14 to 27, 1979. 

- CARRIED UNANIMOUSLY 

referred to mail boxes which are 
anchored to City streets and in 
particular to one which has been located 
half-way across the sidewalk thereby 
posing a hazard for the elderly and the 
handicapped. 

The Mayor requested the City Manager 
check on this for report to Aid. Boyce. 


referred to the plight of street vendors 
who, if they wish to ply their wares 
during any street festival are required 
to pay a fee to the sponsors of these 
festivals. He requested the Director of 
Permits & Licenses to review this matter 
for report back. 

The Mayor so directed. 

i 
! 

I The Council adjourned at approximately 7.25 p.m. 

i 

I 


I 


The foregoing are Minutes of the Regular 
Council Meeting of July 24, 1979, 
adopted by Council on August 14, 1979. 



I 


Alderman Boyce 

Mail boxes anchored 
on City Streets 


Alderman Bellamy 

Street vending at 
Special Festivals 


Regular Council, February 2, 1971 

BOARD OF ADMIiN'lSTRATION AND OTHER REPORTS (cont'd ) 

False Creek - Lease of City-owned Lands 

Vancouver Salt Company Limited 

E,L. Sauder Lumber Co. Ltd. (cont'd) 


The Vancouver Salt Co. lease and the E.L. Sauder lease are interdependent 
insofar as these firms must enter into a separate agreement between 
themselves and the City for provision of an access road and drainage 
easement through the E.L. Sauder leasehold, and the Vancouver Salt Co. 
must surrender a portion of the property, now under lease to it, and 
enter into a new lease of the reduced balance of such property before 
Council Resolution of August 5, 1969 could be put into effect. The 
Vancouver Salt Co. has requested that the commencement date of its 
lease be brought forward. 

The Resolution of Council, December 5, 1969, confirming the revised 
arrangements concerning the E.L. Sauder lease, created a three-month 
difference in commencement dates, i.e. Vancouver Salt Co., August 1, 
1969 and E. L. Sauder, November 1, 1969. 

Subsequent to that Resolution the Corporation Counsel proceeded to 
prepare the required lease agreements in accordance with Council's 
instruction. Although both firms received a draft form of their 
respective leases early in 1970, for various reasons agreement between 
the parties to a final form has not been effected. 

Sauder alleges that it has not been in a position where it would have 
been prudent to carry out their proposed expenditures without a signed 
lease in their possession. However, it is noted that Sauder ' s existing 
lease of Lot 45 does not expire until December 2, 1972 with the balance 
of his existing leases with the City expiring May 31, 1976. 

Both Companies have requested a change in commencement dates as 
follows : 

VANCOUVER SALT CO. LTD. - By letter dated January 25, 1971, Russell 
& DuMoulin, Agents for the lessee, have requested that their client's 
lease commencement date coincide with the E.L. Sauder Lumber Co. Ltd. 
lease as of November 1, 1969. Such change in the commencement date 
would result in a loss of $1,102.50 in basic rental for the three- 
month period. 


E. L. SAUDER LUMBER CO. LTD. - By letter dated, January 22, 1971, 
Mr. J. C. Southcott of Sauder Industries Ltd. has requested that in 
view of the delays in finalizing the lease that the commencement 
date be changed to the first of the month in which the lease is 
executed by the parties. Such change would, to January 1, 1971, 
produce a loss in basic rental of $9,951.52. 

Further, it should be pointed out that if the E.L. Sauder date is 
advanced to that corresponding to the ultimate execution of the lease, 
Vancouver Salt may seek a like change in date. 

It is suggested that in view of the complexity of the situation 
concerning these lease agreements. Council may wish to instruct the 
Supervisor of Property & Insurance to renegotiate a common commencement 
date taking into consideration the delays incurred by all parties and 
when agreement is reached a joint report be made back to Council for 
approval . " 


MOVED by Aid. Wilson, 

THAT the foregoing suggestion, i.e. renegotiation of a 
common commencement date for report back, be approved. 
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MANAGER'S REPORT 


DATE 


July 12. 1979 


TO: 


Vancouver City Council 


SUBJECT : 


City Poland 


CLASSIFICATION: INFORMATION 

The Director of Permits and Licenses reports as follows : 

"Further to my report which was received by Council on July 10, 1979, 
pending a delegation from Mr. Peter Hamilton on July 24, 1979, the 
following information is submitted. 

The Chief License Inspector in Burnaby was contacted and he advised 
that because Burnaby is listed first in the Municipal Government 
Section of the telephone book, their Pound receives many telephone 
calls from Vancouver residents enquiring about impounded dogs. 

On checking their record book for Saturday, Jxine 2, 1979, it was 
found that 3 german shephard dogs were impounded on that day. The 
Inspector advises that persons phoning the Burnaby Poxind on the 
morning of June 3, 1979, would have been so informed. Therefore, 
it is possible that Mrs. Newell inadvertantly phoned the Burnaby 
Poxind instead of the City Pound." 

The City Manager submits the report of the Director of Permits and Licenses 
for Council's INFORMATION. 



COMMUNICATION #3(i) 


MANAGER'S REPORT 


DATE: July 19, 1979 


TO: 


Vancouver City Council 


SUBJECT: 


Boat People Rescue Project 


CLASSIFICATION: Consideration 


The Director of Finance reports as follows: 

"The Boat People Rescue Project being undertaken by City Council, inviting 
public donations to the project, should be treated in the nature of a Trust 
Fund. As such, it is desirous to have Council direction and authority in 
this matter. Towards that end, the following recommendations are presented 
for Council consideration. 


Reco mmendations : 

A. That the City of Vancouver set up a Trust Account in the name of "The Boat 
People Rescue Project." 

B. That the City receive donations to the project from donors and individually 
receipt each donation for income tax purposes. 

C. That all donations received for the project be deposited with the City's 
banker and recorded in a separate Trust Account, titled, "The Boat People 
Rescue Project", in the City General Ledger, Account No. 4283/-. 

D. That the total proceeds of the fund remain intact, and be disbursed solely 
for the purposes of the project as may be directed by Council." 


The City Manager submits for CONSIDERATION the foregoing recommendations 
of the Director of Finance. 


EOR COUNCIL ACTION SEE PAGE(S} 
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MANAGER'S REPORT, JULY 20, 1979 (WORKS: Al-1) 

WORKS & UTILITY MATTERS 

RECOMMENDATION 

1. Sewer Reconstruction on 11th Avenue from Alberta Street to Columbia Street 
The City Engineer reports as follows: 

"The sewer on 11th Avenue from Alberta Street to Columbia Street, constructed in 
1911, has collapsed. It has been temporarily repaired. 

This sewer should be reconstructed as soon as possible. The estimated cost of 

this work Is $24 000.00. Funds are available from Sewers Capital Account 118/7904 - 

'Replacement - Unappropriated.' 

I recommend that $24 000 be appropriated from Account No. 118/7904 for reconstruction 
of this sewer." 

The City Manager RECOMMENDS that the foregoing recommendation of the City Engineer 
be approved. 

2. Sewer Reconstruction on Clark Drive from the Lane South of 22nd Avenue to 
23rd Avenue 

The City Engineer reports as follows: 

"The sewer on Clark Drive from the lane south of 22nd Avenue to 23rd Avenue, con- 
structed in 1915, has collapsed. It has been temporarily repaired. 

This sewer should be reconstructed as soon as possible. The estimated cost of 
this work is $14 000. Funds are available from Sewers Capital Account 118/7904 - 
'Replacement - Unappropriated.' 

I recommend that $14 000 be appropriated from Account 118/7904 for reconstruction 
of this sewer . " 

The City Manager RECOMMENDS that the foregoing recommendation of the City Engineer 
be approved. 


3. Extension of sewers on Semlin Drive from 5th Avenue to the Lane South 
The City Engineer reports as follows: 

"The buildings at //2104, #2110, #2114 and #2120 Semlin Drive (Lots A, B, C & D, 
Block D, D.L. 264A) are presently connected to a common sewer lateral which is 
located within above properties and discharges to the main sewer on 5th Avenue. 
It is proposed to construct a spur sewer on Semlin Drive from 5th Avenue to the 
lane south of 5th Avenue and reconnect the 4 buildings to this new sewer, thus, 
removing the present illegal connections through their neighbour's lots. 

Plumbing By-law No. 4068 (November 1, 1963) states in Part 2.3.5: 

' (5) Spur sewers may be constructed by the City Engineer at the 
expense of the City to serve any lot established upon a 
plan of subdivision duly filed under the provisions of 
the Land Registry Act at the date of this by-law, provided 
that the construction of each such sewer shall first have 
been authorized by the resolution of City Council.' 

The estimated cost of this work is $10 000. 

I recommend that $10 000 be appropriated from Sewers Capital Account 118/7905 
'System Upgrading - Unappropriated' for these sewer extensions." 

The City Manager RECOMMENDS that the foregoing report of the City Engineer be 
approved . 


MANAGER'S REPORT, JULY 20, 1979 (WORKS: Al - 2) 


4 . Tender 41-79-03 - Dump Truck Bodies 

The City Engineer and the Purchasing Agent report as follows: 

"Tenders for the above were opened on June 25, 1979 and referred to the City 
Engineer and Purchasing Agent for report. 

Funds for this purchase are provided in the Truck Plant Replacement Account. 
Item 1 

Only one bid was received and is acceptable. 

The City Engineer and Purchasing Agent recommend acceptance of the only bid 
from Reliance Truck and Equipment Ltd. for the supply and installation of 
nine 3 cubic metre dump boxes at a total cost of $86 805.00 ($7965 each plus 
$1680 installation) plus applicable 4% Provincial Sales Tax. 

Item 2 

Two bids were received. 

The City Engineer and Purchasing Agent recommend acceptance of the low bid 
(Bid No.l) from Reliance Truck & Equipment Ltd. for the supply and installation 
of eight 9 cubic metre dump boxes at a total cost of $79 001 ($8404 each plus 
$1848 installation, less $603 each for 5 units for deletion of the hitch) plus 
applicable 4% Provincial Sales Tax. " 

The City Manager RECOMMENDS that the above recommendation of the City Engineer 
and Purchasing Agent be approved. 


fOR COUNCIL ACTION SEE m^{S)...sMliU 
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SOCIAL SERVICE AND HEALTH MATTERS 


INFORMATION 

1. Affiliation Agreement Between the City of Vancouver 
and the University of British Columbia 

The Acting Medical Health Officer reports as follows: 


"Discussions have recently been held between representatives of this Department 
and of the Health Sciences Department of the University of British Columbia, 
with a view to formalizing the relationship between the two bodies. 

Towards this end, officers of this Department, represented by Dr. R.J. McQueen, 
Director of Mental Health Services, and Ms. L. Thordarson, Associate Director, 
Community Health Nursing, and the Legal Services Department, represented by 
Mr. John L. Mulberry, Assistant Director of Legal Services, have developed a 
prototype affiliation agreement with Dean B.E. Riedel, Co-Ordinator of Health 
Sciences for the University of British Columbia. The Senate at the University 
of British Columbia approved the draft agreement on June 5, 1979. 

This agreement is intended to be a model for agreements with other post-secondary 
educational institutions. The execution of such agreements would formalize this 
Department's existing role in the community training of students in the Health 
Sciences field. 

This agreement requires that the University of British Columbia provide a formal 
structure for students assigned for training with the City of Vancouver Health 
Department. 

The City of Vancouver Health Department, under the terms of the agreement, under- 
takes to provide appropriate clinical experience for the identified University 
students in selected clinical areas and to allow the use of resources as available 
and appropriate to the needs of the students and of involved faculty members. The 
City of Vancouver Health Department will also be responsible for the quality of 
patient care and therefore the determination of which clinical services it should 
or should not provide is the responsibility of this Department. 

The specific detailed arrangements will be negotiated directly between this 
Department and the Director or delegate from the faculty or school concerned and 
will be subject to review on an annual basis. All costs for providing staff, 
equipment, supplies, etc., together with all overhead administration/supervision 
costs, will be borne by the University of British Columbia so that there will be 
no cost to the City of Vancouver. 

The affiliation agreement between the City of Vancouver and the University 
of British Columbia has been accepted in principle by the City Manager and 
is on file with the City Clerk. 

The Health Department has been duly authorized, in accordance with the terms 
of the agreement, to enter into negotiations with the respective authorities 
for the training of students in the Health Sciences, provided all costs are 
fully recoverable by the City." 


The City Manager submits the report of the Acting Medical Health Officer for 
INFORMATION. 


Continued . . . 
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2 . 441 East Hastings Street 

The Director of Permits and Licenses reports as follows: 


"On June 25, 1979, a letter was received from Mr. George 
Donovan of Donovan Limited, 455 East Hastings Street. They 
were complaining about the unsanitary and dirty condition of 
the vacant properties immediately to the west of their business 
premises . 

Inspections were carried out at the site and a certain amount 
of discarded material was found to be on the property. We 
experienced difficulty in contacting the responsible people 
representing the owners of the property in order to have them 
carry out the clean-up. Contact was eventually made, the 
necessary orders were issued and a complete clean-up has now 
been carried out. 

The management of Donovan Limited was contacted by our Inspector 
and they expressed satisfaction with the present condition of 
the property. " 


The City Manager submits the report of the Director of Permits and 
Licenses for INFORMATION. 

RECOMMENDATION 

3. Accommodation for Homemaker Services for 
Downtown Community Health Clinic 

The Medical Health Officer reports as follows: 

"On May 1, 197 9 the Homemaker Services were transferred from the 
Metropolitan Board of Health to the Downtown Community Health 
Clinic, which has been operated by the City of Vancouver Health 
Department since March 19, 197 9. 

The lease at 659 East Hastings Street, where the Homemakers are 
housed, expires on July 31, 1979. The Health Department wishes 
to relocate the Homemakers from East Hastings Street to 190 
Alexander Street, where suitable premises are available. The 
owners of the premises have offered a two-year lease from August 1, 
197 9 with an option to renew for a further one-year period. The 
area is 1,100 sq.ft. at $10 per sq.ft. per annum, payable monthly 
in advance for the first two years. This rent includes maintenance 
heat, hydro and janitorial services. There is also a provision 
for a pro-rata reasonable increase in the costs over the 197 9 
base year for operation, maintenance and management of the 
building. One underground parking space is guaranteed at an 
additional $30 per month. Two additional parking spaces, at an 
additional rent of $30 per month per stall, will be used on a 
monthly basis for as long as they are available. 

The Medical Health Officer recommends that: 

A. Council agree to accept the lease for Downtown Community 
Health Clinic Homemaker Service as of August 1, 1979 
provided that costs are totally funded by the Provincial 
Government; 

B. The lease on 190 Alexander Street be drawn to the 
satisfaction of the Director of Legal Services and the 
Supervisor of Properties." 


The City Manager RECOMMENDS that the recommendations of the Medical 
Health Officer be approved. tOR COUNCI!- ACTION SE£ PASE(S) iUL- 
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BUILDING AND PLANNING MATTERS 


RECOMMENDATION 


1. 


Mt. Pleasant N.I. P. Appropriation of Funds: 
Tree Planting on Both Sides of Kingsway 
from Knight to Broadway 


The Director of Planning and the City Engineer report as follows: 

"On September 28, 1976 City Council approved the Mt. Pleasant Concept Plan which 
proposed planting of trees within the Mt. Pleasant N.I. P. area. The Concept 
Plan rated curbs, paving and boulevard trees as one of the highest priorities 
for N.I. P. funding and a lump sum of $575,000.00 was allocated towards these goals. 

Tree planting on the streets located within the Mt. Pleasant N.I. P. area triangle 
has been approved by Council previously under three stages. The tree planting on 
Kingsway at the edge of the N.I. P. area is now ready for implementation. 

The project includes the planting and sidewalk hole cutting for 190 red maple 
trees on both sides of Kingsway from Knight Street to Broadway. Estimates for 
this work, as provided by the Vancouver Park Board and Engineering Department, 
are attached as Appendix I. Total cost of the work is estimated to be $64,600.00. 

Planting is scheduled for Fall of 1979. The Park Board annual maintenance cost 
is estimated to be $20.00 per tree amounting to $3,800.00 which would be in- 
cluded in the 1980 budget request of the Park Board. 

Although Kingsway is also a boundary for the Kensington N.I. P. program, no funds 
will be directed from it for this tree-planting project. Instead, $150,000.00 
which has been identified in the Kensington N.I. P. Concept Plan, will be used 
for other types of arterial beautification, a majority of which is anticipated 
to be spent on Kingsway and will be reported to Council at a later date. The 
Mt. Pleasant N.I. P. Committee supports the proposed expenditure for this project. 

The Director of Planning and the City Engineer recommend that City Council 
approve an expenditure of up to $64,600.00 to be appropriated from the Mt. 
Pleasant Services/Utilities Account No. 896/9217 for planting of trees on 
Kingsway; costs are to be shared as follows: 

Central Mortgage and Housing Corporation - 25% = $16,150.00 
Province of B.C. - 12.5% = $ 8,075.00 

City of Vancouver - 62.5% = $40,375.00 


The City Manager RECOMMENDS that the foregoing recommendation of the Director 
of Planning and the City Engineer be approved. 


The Director of Planning reports as follows: 

"On June 19th, 1979 Council enacted the Central Waterfront District 
(C.W.D.) by By-law No. 5260. At the same time, various lands were 
rezoned from M-1 and M-2 Industrial Districts, CM-1 Commercial 
District, and CD-I Comprehensive Development Districts to the newly 
established Central Waterfront District (C.W.D. ). 

The CM-1 lands which were rezoned to C.W.D. were the last remaining 
lands in the City that were zoned CM-1. The CM-1 Zoning District 
Schedule is no longer required and should now be repealed. 


TOTAL 


$64,600.00 


2. 


Repeal of CM-1 Commercial District Schedule 
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Clause 2 continued 


RECOMMENDATION 

The Director of Planning recommends: 

That the Director of Planning be instructed to make 
application to amend Zoning and Development By-law 
No. 3575 by repealing the CM-1 Commercial District 
Schedule and that this application be referred direct 
to Public Hearing." 

The City Manager RECOMMENDS that the foregoing recommendation of the Director 
of Planning be approved. 


3. Grandview-Woodland N.I. P. Appropriation: 
Macdonald School Food Distribution Centre 


The Director of Planning reports as follows: 

"On July 12, 1977 Council approved the Grandview-Woodland N.I. P. Concept 
Plan which included an allocation of $60,000 for improvements to Macdonald 
School. Included in this recommendation were the construction of a play- 
ground, storage space and a food distribution facility. 

The purpose of this report is to recommend the appropriation of funds for 
the implementation of the food distribution centre project. 

This project is intended to provide facilities to accommodate a breakfast 
and lunch program sponsored by staff and parents at this school as a means 
of alleviating a malnutrition problem at Macdonald School. Many children 
arrive at school without having eaten any substantial breakfast and their 
lunches consist frequently of pop and chips. These children are easily 
distracted and tend to fall asleep in class. The provision of low cost 
nutritious foods at breakfast and lunch hours is expected to substantially 
reduce this problem. 

The distribution centre is to be located in the basement adjacent to the 
lunchroom where its operation may be combined with supervision of the 
children eating. This will facilitate ease of operation by volunteer 
teaching staff and parents. Subsidy of food prices through private grants 
and volunteer efforts in operating this service have made its initial 
stages very successful . 

The cost of the improvements recommended is estimated by the School Board 
to be $14,302. Overhead costs of $2,917 included in this figure will be 
contributed by the School Board as approved at its regular meeting of 
June 4, 1979. 

The Grandview-Woodland N.I. P. Committee and the Vancouver School Board 
support the appropriation of $11 ,385 of N.I. P. funds for the implementa- 
tion of this project. 

The Director of Planning therefore recommends the appropriation from the 
Grandview-Woodland N.I. P. Social/Recreational Account #898-9404 of 
$11,385.00 for the implementation of the Macdonald School food distribution 
centre project to be cost shared as follows: 

C.M.H.C. - $5,692.50 

Province of B.C. - $2,846.25 
City of Vancouver - $2,846.25" 


The City Manager RECOMMENDS that the recommendation of the Director of Planning 
be aooroved. 
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4. Riley Park N.I. P. Appropriation of Funds: 
"Bunny Trail" Mini-Park 

The Director of Planning reports as follows: 
BACKGROUND 

On 29 August, 1978, City Council considered a report of the Standing 
Conmittee on Planning and Development regarding the disposition of a 
City-owned property at 4336 James Street that has historically been 
called the "Bunny Trail" (refer to sketch map. Appendix A, attached). 
The property provides a pedestrian linkage between two non-aligned 
street ends which allows direct north-south movement in the vicinity 
in place of an otherwise roundabout route. The property had been 
proposed for sale but local residents had advised against sale and 
requested that the public use of the property be confirmed and that 
the Trail be upgraded. City Council approved the recommendations of 
its Standing Committee as follows: 

A. THAT the. pKopeJcty at 4356 JameJ> StAtzt not be i,old and that public 
oie 0^ the. pnapejity be. conilmed mthout choAgz to tkt Zilzy Tank 
MeXghbouAhood Jmpwvement Vnagfum, 6abje.ct to dzveJiopment o^ the. 
TajuZ thfiouQh N.I. P. limd^. 

5. THAT the. de.veZopment oi the. "Bunny TnwUL" thAough W.I. P. be 
approved in phAjitlptt ■iubj^ct to a fie.pofit on the ^ottomng 
iJ/Lom thz VAJie.atofi oi Planning: 

il] po&ilble. 6ubdlvli>lon options to achieve an 
ziilclent dJj>poi>AjUjon oi the pnapeJvty u}kilz 
maintaining the. TfuxUi; 

[II] iecuJung the. continuity oi the J loll acA066 the. 
nonthweJ>t conneA oi the adjacent Lot hlk oi 
Block 4, V.L 632 W^; 

(Ul] pAopoicd design, co&t e^tlmate^b and a/uumge- 
menti ion. maintenance and upkeep. 

The purpose of this report is to recommend an approach to final 
implementation of this N.I. P. project in response to Resolution B, 
above. 


IMPLEMENTATION OF "BUNNY TRAIL" IMPROVEMENTS 

A. Subdivision and Continuity of the Trail: 

It has not been found feasible to further subdivide the existing 
property for the following reasons: 

(a) adjacent property owners are not interested in purchasing 
abutting lot areas; and 

(b) the full lot width is required to achieve a viable design 
scheme for the Trail that relates well to adjacent properties. 

The continuity of the Trail has now been secured through the 
registration of a pedestrian right-of-way easement over adjacent 
Lot Wh, Block 4, D.L. 632 W%, Plan 476 (No. E 48643-L). The 
owner of Lot Wh provided this easement at no cost to the City 
and has supported the retention of the Bunny Trail. 
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Clause 4 continued 


8. Design and Costs Estimates for the Trail's Improvement: 

A design scheme for the Bunny Trail has been achieved with the aid 
of Park Board Staff and the involvement of the Citizens' Planning 
Conmittee and property owners abutting the site. This design 
(illustrated in Appendix B, attached) provides a simple asphalt 
pathway connected to existing sidewalks; grass areas, shrubbery 
and several new trees; a single walkway light standard; and, 
fencing abutting adjacent residential properties. The project is 
estimated to cost $10,200.00 as itemized in Appendix C, attached. 
The Riley Park Citizens' N.I. P. Planning Committee and both abutting 
residents support the expenditure of N.I. P. funds for this project 
since the Trail is needed, is well used, and is currently in poor 
condition. Although the project was not included in the Riley Park 
N.I. P. Concept Plan, C.M.H.C. and the Province concur with the 
proposed expenditure. Funds will be derived from the Riley Park 
N.I. P. Contingency Account. 

C. Maintenance and Upkeep Arrangements 

The Vancouver Park Board has estimated annual maintenance costs to 

be $600.00 for the improved Bunny Trail (refer to Appendix D, attached). 

Maintenance costs for the remainder of 1979 would be $300.00. 

To simplify administration of the Bunny Trail, it is proposed that the 
property be dedicated as a public right-of-way (in the custody of the 
City Engineer) following the approach used for similar walkways in 
Champlain Heights. It is proposed that the City Engineer coordinate 
the construction of the improved Trail. The Park Board has agreed to 
undertake regular maintenance through a standard agreement with the 
City Engineer. On this basis, maintenance funds as outlined above 
must be approved by City Council as an addition to the City Engineer's 
annual operating budget. 


RECOMMENDATIONS 

The Director of Planning recommends as follows: 

A. That the Bunny Trail property at 4336 James Street be dedicated as 

a public right-of-way and that the Director of Legal Services prepare 
and register the necessary documentation to achieve this. 

B. That the design for improvement of the Bunny Trail as delineated in 
Appendix B be approved and that the City Engineer coordinate construct- 
ion of the project. 

C. That Council approve an expenditure of up to $10,200.00 to be 
appropriated from the Riley Park N.I. P. Contingency Account #898/9416 
for capital costs to improve the Bunny Trail as outlined in Appendix C, 
with costs to be shared as follows: 

CMHC (50% of Total) $5,100.00 

Province of B.C. (25% of Total) $2,550.00 
City of Vancouver (25% of Total) $2,550.00 

D. That an amount of $600.00 per year be approved as an addition to the 
City Engineer's annual operating budget to cover maintenance and up- 
keep costs of the improved Bunny Trail, with $300.00 for this purpose 
approved as an addition to the City Engineer's current 1979 Operating 
Budget. " 


The City Manager RECOMMENDS that the recommendation of the Director of 
Planning be approved. 
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Regular Council, February 2, 1971 12 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

J . Archives Complex 

The Special Committee on Centennial Project - 1971, comprising 
Aldermen Sweeney, Linnell and Calder, submitted the following 
report under date of February 1, 1971: 

"Council at its meeting January 19, 1971 passed the following 
resolution: 

"THAT the Council approve in principle its Cen- 
tennial project, to be located in Vanier Park, an 
Archives complex and other related facilities 
including storage space; the project to be con- 
structed within the Centennial funds available." 

At that same meeting Council established the undersigned as 
a Special Committee to "work with staff in bringing into Council 
as quickly as possible, a detailed proposal based on the Council's 
action in approving in principle an Archives complex Centennial 
project at Vanier Park. 

The Committee met with the City Clerk, the Board of Adminis- 
tration and Mr. H. W. Pickstone of the City Planning Department 
at its first meeting for purposes of orientation and planning 
future action. At that meeting the Committee reviewed all the 
proposals which had been submitted by various groups and indiv- 
iduals and requested that certain groups meet with the Committee 
to give the Committee further information on the project, its 
management and costs of operation and possible sources of funds 
other than the Centennial grant. A copy of the Minutes of that 
meeting are attached as Appendix "A" for information. 

After the Committee had heard these groups it considered the 
instructions of Council and with the assistance of staff 
members and the Architect which had been appointed by Council, 
directed its efforts towards the exploration of the costs etc. 
of Archives Centennial Museum extension and civic display area. 

The City Clerk, the Architect and Mr. Pickstone visited the 
Provincial Archives in Victoria and following discussions with 
the Provincial Archivist, developed preliminary space require- 
ments for the Archives. Preliminary space requirements for 
the new extension for the Centennial Museum were obtained from 
the Acting Director of Museums. 

The Committee noted that the total funds available for the 
project were $1.14 million and with the information on hand 
re. the requirements of the Archives and the Museum extension, 
it was found that, lacking precise design details, the funds 
available would provide for the Archives and Museum extension 
but may not provide for a civic display area. 

Your Committee wishes to acknowledge the expert advice given to 
the City Clerk and the Committee by the Provincial Archivist 
and the Federal Archivist who have made invaluable suggestion 
and comment, and have offered continuing co-operation. 

At the last meeting of the Committee the Architect was requested 
to provide, for the information of Council, a building program 
showing space requirements on the following basis: 

1) Archives and Museum extension. 

2) Archives and Museum extension and Civic Display 
area. 

3) Archives and Museum extension and tourist 
bureau facilities. 

The report of the Architect is attached as Appendix "B" . 


cont 'd , , . . 
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5. Proposed Hotel Development - 2865 East Hastings Street 
Development Permit Application No. 83986 

The Director of Planning reports as follows: 

"Development Permit Application No. 83986 has been filed by Waisman, Dewar, 
Grout, Architects, to construct a four storey hotel on the site containing 
a lounge, beverage room, restaurant, banquet facilities and retail area on 
the first floor with 116 sleeping units on the second, third and fourth 
floors. Off-street parking facilities would be provided underground with 
vehicular access from Renfrew Street as well as the City lane (see attached 
plan) . 

Council will recall a public hearing on September 14, 1978, where considera- 
tion was given to an application to rezone this site as well as the RS-1 
property to the north, across the City lane to CD-I Comprehensive Development 
District for the purpose of constructing a hotel. That rezoning application 
was refused. 

This current Development Permit Application involves the C-2 site only and 
is a conditional use requiring the approval of the Director of Planning. 

Ninety-three (93) neighbouring property oimers have been notified of the 
Development Permit Application, with the following responses received: 

- a petition from the Hastings Sunrise Action Council, containing 
fifty-one (51) signatures in opposition to the proposed 
development; 

- five (5) separate letters of objection, and 

- four (4) letters received in support of the proposed development. 
Summary of Objections 

a) traffic congestion in the area is already above what is 
considered to be a controllable level; 

b) fast moving traffic through residential streets already dangerous 
to children in the neighbourhood; 

c) the area currently has adequate lounge and restaurant facilities; 

d) the proposed structure is completely alien to any existing 
building in the area; 

e) movement of traffic in and out of underground parking on a 
street as congested as Renfrew Street would aggravate an already 
serious and dangerous traffic situation. 

Summary of Letters in Favour 

a) a needed facility for the Hastings Park Complex; 

b) added taxes for the City; 

c) the site has been vacant long enough and is being used for 
everyone's litter; and 

d) would benefit community by providing increased employment. 

The Director of Planning had a number of concerns regarding the proposed 
development as follows: 

Overheight Portion of the Building 

The westerly portion of the building would be approximately 47 ft. high 
in lieu of the 40 ft. permitted by By-law. The Director of Planning 
may consider an increase in the maximum height but first must have 
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Clause 5 continued 

regard to the views of neighbouring property owners and take into 
account the specific provisions of the Zoning and Development By-law. 
The Director of Planning, in regard to these provisions, is not prepared 
to permit the overheight portion of the building. 

Privacy 

The Director of Planning is concerned with regard to the effect of the 
hotel units on the north side of the building with respect to privacy in 
relation to future residential development across the City lane. The 
proposal maintains a nil setback from the City lane and balconies of the 
units would overlook adjoining residential development. 

Off-street Parking 

The proposal submitted does not meet the minimum By-law requirements. 
The Director of Planning believes the minimum By-law requirement for off- 
street parking should be provided plus an additional one third of the 
required spaces. The requirement for one third additional parking spaces 
was referred to in the report dealt with by Council at the Public Hearing 
on September 14, 1978. 

The Director of Planning met with the architect. The architect agreed to 
satisfy the above concerns by lowering the height of the building to be 
within the 40 ft. height envelope; to revise the drawings to provide a 
privacy aspect from the northerly dwelling units and to meet the minimum 
By-law parking requirements plus providing an additional one third. 

The Director of Planning is referring the matter to Council for advice, 
noting that he would be prepared to approve the Development Permit Applica- 
tion, subject to the changes which the applicant has indicated he is prepared 
to make. " 

The City Manager submits the foregoing report of the Director of Planning 

for the CONSIDERATION of Council, but suggests that Council defer consideration 

to 2 p.m. on August 14, 1979, and agree to hear delegations on the subject. 


DELEGATION REQUES T 

RECOMMENDATION 

6. Street Name - dedicated street in 

New subdivision at 3819 S.W. Marine Drive 


The Director of Planning in his capacity as Chairman of the 
Street Naming Committee reports as follows: 

"A letter has been received from Mr. Scott Douglas, Peter Wardle 
Architects, requesting that the dedicated street in the new 
subdivision in the 3800 block S.W. Marine Drive, at approximately 
Wallace Street, be named. The architect proposed the names 
Wallace Court or Wallace Place. 

In its deliberations the Street Naming Committee noted that 
Wallace Street would not likely be continued south of S.W. Marine 
Drive and for this reason had no objection to the cul-de-sac 
indicated on the attached drawing being named Wallace Place. 

The Street Naming Committee therefore recommends: 

A. That the dedicated street in the subdivision in the 
3800 block S.W. Marine Drive, at approximately 
Wallace Street, be named Wallace Place. 
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B. That the Director of Legal Services be instructed to 
amend the Street Naming By-law. 

C. That the City Engineer be instructed to amend the 
official Street Name Map." 


The City Manager RECOMMENDS that the recommendations of the 
Street Naming Committee be approved. 


7. Kensington N.I. P. - Establishment of 
Storefront Library 


The Director of Planning reports as follows: 
" BACKGROUND 

On April 3, 1979, City Council reconfirmed its approval of the use of 
Neighbourhood Improvement Program funds to establish storefront libraries 
for Kensington and Riley Park, approved the operating costs for these 
libraries and instructed staff to begin site searches and complete 
leasing arrangements. After City Council approval. Library Board staff 
and Planning staff began looking for an appropriate site for the 
Kensington library. Investigations regarding 3923 Knight Street were 
pursued. Renovation costs and costs for material, books, furniture, etc. 
have been obtained. A lease acceptable to the Library Board staff. 
Planning Department and the Properties Division is being negotiated. 
The purpose of this report is to recommend various amounts of N.I. P. 
funds to be allocated for the renovations of the building, purchase of 
books and equipment for the library. 

LOCATION AND LEASE 

In approving the establishment of the Kensington library. City Council 
agreed with civic staff that the location should be in the vicinity of 
Kingsway and Knight. The site at 3923 Knight Road meets the majority of 
the locational criteria. Importantly, it is just south of Kingsway and, 
therefore, very visable from across the large Safeway parking lot. The 
site is on the main pedestrian route in the Kingsway and Knight area and 
just steps away from a bus stop. Previously used for retail sales, the 
site has a large display area onto Knight. The site has approximately 
1,500 square feet, which is considered adequate. It is therefore felt 
that 3923 Knight is an appropriate location for establishing the 
Kensington library. 

A lease is now being negotiated for an initial period of eight years with 
a rental review after the first four years and two additional options for 
further five year terms. It is anticipated that the lease will be final- 
ized shortly. 

RENOVATIONS 

The building at 3923 Knight was built in 1936 and requires structural 
repairs and updating in order to be appropriate for use as a library. The 
Civic Buildings Department have examined the building and the services of 
a structural engineer have been retained through the Kensington N.I. P. 
Taking into account the results of the structural engineer's report, the 
Civic Buildings Department, in conjunction with the staff of the Library 
Board, has produced an inventory and specifications of the renovations 
to be done. Given that the amount of N.I. P. funds available is $100,000, 
it was determined that only $25,000 could be used toward renovations. 
Since the estimated cost of renovations is close to $45,000, an agreement 
will be negotiated whereby the owner will carry out the renovations and 
will pay any costs in excess of $25,000. 
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Because the building will not be owned by the City of Vancouver, the cost 
sharing formula is 57.14% City, 28.57% Federal and 14.29% Provincial. 
For a total N.I. P. appropriation of $25,000, an amount of $8,035 must 
come from unappropriated City N.I. P. funds. 

BOOKS, FURNISHINGS, ETC. 

In preparation for the opening of the library, the Library Board staff have 
prepared a list of the necessary books and furnishings. It is proposed that 
10,000 paperbacks and 3,250 hard cover books be purchased. The required 
furnishings include such items as book shelves, desks and chairs. The cost 
for books and equipment, as outlined in Appendix 'A' , is $70,000. In addition, 
the Kensington storefront library will require a van which will connect both 
Kensington and the Riley Park libraries to the full 'parent' branch. Mount 
Pleasant Branch at Kingsgate Mall. City Council on May 29, 1979 approved 
$5,000 from Riley Park N.I. P. for their share of the cost of the van. An equal 
amount of $5,000 is required from Kensington N.I. P. 

TIME FRAME 

Much preparatory work has been done by staff in order to negotiate an acceptable 
lease, determine the required books and equipment and estimate the necessary 
amount of renovation work. Should City Council agree to the recommendations 
in this report, it is expected that books and equipment will be purchased during 
the upcoming summer. At the same time renovations will be undertaken. The 
library is therefore scheduled to open during October 1979. 

RECOMMENDATIONS 

In order to establish the Kensington Library, a number of decisions have to 
be made by City Council in order for work to proceed. Council must consider 
the N.I. P. expenditures for equipment and renovations required to make the 
library operational. 

It is therefore recommended: 

A. THAT Council approve the transfer of $8,035 of unappropriated City N.I. P. 
funds, account 532/7901 to the Kensington N.I. P. Social /Recreational 
Account 891/8704. 

B. THAT, subject to an agreement satisfactory to the Oirector of Civic Buildings 
and the Director of Legal Services, Council approve the appropriation of up 
to $25,000, to be provided from the Kensington N.I. P. Social /Recreational 
Acct. 891/8704, for payment to the owner of 3923 Kntght Street, for 
renovations to the premises at 3923 Knight St., costs to be shared as follows: 

City (57.14%) $14,285.00 
Province (14.29%) 3,572.50 
Federal (28.57%) 7,142.50 

$25,000.00. 


C. THAT up to $75,000 be appropriated from the Kensington N.I. P. Social /Recreational 
budget account 891/8704 for the purpose of purchasing books, equipment, etc. 
as outlined in Appendix 'A'. The costs are to be shared as follows: 

City (25%) $18,750.00 
Province (25%) 18,750.00 
Federal (50%) 37,500.00 

$75,000.00. " 


The City Manager RECOMMENDS that the recommendation of the Director of Plannina 
be approved. 
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8. Strata Title Conversion Application - 
213 8 to 2150 West 6th Avenue 


The Director of Planning reports as follows: 

"An application has been received from Mr. E. Syberg-Olsen , lawyer for the 
owners of 2138 to 2150 West 6th Avenue (Lot 6, Block 284, D.L. 526, Plan 590), 
to convert this existing 4-un1t townhouse development to Strata Title owner- 
ship. 

SITE DESCRIPTION 

The site 1s presently zoned RM-3B Multiple Family Dwelling District and townhouses 
are an outright use. The construction of a townhouse development containing four 
dwelling units was approved under Development Permit No. 72169, which was Issued 
on May 31, 1976. 

The site has a frontage along West 6th Avenue of 15.240m (50 feet) and a depth of 
33.528m (110 feet) for a total site area of 510. 967m2 (5,500 square feet). See 
Appendix A for the site plan. 

APPLICANT'S SUBMISSION 

The applicant has submitted the following Information: 

1. Letter of application, dated May 25, 1979; 

2. Strata plans; 

3. Written statements from each tenant supporting the proposed conversion 
(one suite is not occupied); and 

4. Building inspection report from Jim Warne, P. Eng., of Pomeroy Engineering 
♦ Limited (See Appendix B). 

DIRECTOR OF SOCIAL PLANNING 

With regard to the occupancy of the Building, the Director of Social Planning 
reports as follows: 

'The Social Planning Department has no objections to the Strata Title 
conversion application for 2138 to 2150 West 6th Avenue.' 

DIRECTOR OF PERMITS AND LICENSES 

With regard to the condition of the building, the Director of Permits and Licenses 
reports as follows: 

'Inspections have been carried out with respect to the strata title conversion 
of the above premises. In order for the building to substantially comply with 
all relevant City By-Laws, the following work must be carried out: 

BUILDING AND FIRE WARDEN 

1. Handrails must be provided on three (3) exterior stairways and on the 
stairs from the rear laundry room to the parking garage. 

2. Smoke alarms must be Installed in each suite. 

3. A second means of egress must be provided for the garage by removing 
the garage door or providing a man door. 

4. The garage ventilation system must be made serviceable and a hood 
installed where the exhaust duct terminates above the roof. 

5. Emergency lighting must be provided in the garage. 
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PLUMBING 

1. Protection from mechanical damage must be provided to the sanitary 
and storm stacks In the parking area. 

ELECTRICAL 

1. The celling light fixture 1n the basement storage area must be 
installed 1n an approved manner. 

2. All exit lights must be put 1n working order. 

3. Access must be provided to the Electrical Room. 

4. Moisture must be prevented from entering electrical equipment 
In the meter room. ' 

RECOMMENDATION : The Director of Planning with the concurrence of the Director 
of Permits and Licenses and the Director of Social Planning 
recommends that: 

This application be approved, thereby permitting the conversion of the premises 
at 2138 to 2150 West 6th Avenue (Lot 6, Block 284, D.L. 526, Plan 590) to 
Strata Title ownership consisting of 4 strata lots, subject to the following 
condition: 

A. That a Certificate of Approval (Form 10) shall not be Issued by the 
Approving Officer until this building substantially complies with the 
applicable City By-Laws to the satisfaction of the CUy Building 
Inspector at no cost to the City." 

The City Manager RECOMMENDS that the foregoing recommendation of the Director of 
Planning be approved. 
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LICENSES AND CLAIMS MATTERS 


RECOMMENDATION 

1. Issuing Tickets for Violations 
of the Pound By-law 


The Director of Permits and Licenses reports as follows: 

"The laying of a charge in Provincial Court is a very slow and time 
consuming procedure. It may take three to four months before the 
case is heard and on the day of the trial. City Staff may have to 
wait at the Court for almost half a day before being called to give 
evidence. A ticket system, similar to a parking ticket, would eliminate 
most cases going to Court. Under this system, the Inspector would issue 
a ticket for the violations and on payment of the fine, no further action 
would be taken. Charges would only be laid if the fine is not paid. 

As a start in the implementation of the ticketing method for as many 
of our by-laws as possible, I would recommend that we start with the 
Pound By-law and after a reasonable time and after finding out the 
problem areas and the resolution of them, recommend the application 
of the system for other By-laws. 

Under the provisions of the Pound By-law a dog must: 

(a) be licensed 

(b) not run at large 

(c) be on a leash 

(d) be confined when in heat. 

For violations of the foregoing, the dog may be impounded (if it can 
be caught) or a charge may be laid against the owner. The minimum 
fine in the By-law, upon conviction, for a dog running at large is 
$25.00, and for all other offences, the minimum fine is $15.00. It 
is recommended that the ticket system provide for a fine of $20.00 
for a dog running at large (same as the impounding fee) , and $10.00 
for all other offenses. The schedule of fines must be approved by the 
District Judge. The ticket system would therefore not only 
be more convenient to the pxiblic because they would not have to appear 
in Court, but the fine would be somewhat less than the fine which could 
be imposed by a judge. 

Payment of the ticket should be made at the By-law Fines Collection 
Branch, 190 Alexander Street for the following reasons: 

1. if person advises that he refuses to pay the ticket, a 
sijmmons can be issued forthwith; 

2. if court action is required, the trial is held at 190 Alexander 
Street; 

3. There is more of a Court Setting. 

4. There is staff experienced in collecting fines. 

5. Other tickets are paid there. 

It is estimated that approximately 1000 tickets would be issued under 
the Pound By-law each year. This may increase depending on the success 
of the system. On this basis the estimated annual revenue would be in 
the range of $12,000.00 which will more than offset the cost of supplies 
and staff time involved. Implementation of the system will be dependent 
on the delivery date of the ticket forms and the time required to obtain 
approval of the fine schedule, but the anticipated date is October 1,1979. 
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Clause No. 1 cont'd : 

It is recommenriod that: 

A. A ticket system be implemented for violations of the 

Pound By-law and for unlicensed dogs (Section 16(1) of the 
License By-law) . 

B. Subject to approval by the District Judge, the fines under the 
ticket system be established at $20.00 for a doq found runninq 
at lanje and ^10. 00 for all othor offences. 

C. The fines be payble at the By-law Fine Collection branch, 
190 Alexander Street." 

The City Manager RECOMMENDS that the recommendation of the Director of Permits 
arid Licenses be approved. 
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FIRE AND TRAFFIC MATTERS 

RECOMMENDATION 

1 . Sidewalk Cafes 

The City Engineer reports as follows: 

"New applications to operate sidewalk cafes have been received from Chez Victor's 
Restaurant at 957 Granville Street and Papaya Gardens Restaurant at 950 Granville 
Street. 

The applications have been considered and: 

- the proposals are acceptable to the Health Department; 

- the locations are satisfactory from the Engineering Department standpoint; 

- the Supervisor of Properties has determined appropriate rental rates for 
the use of City property. 

The street furniture to be used by the Papaya Gardens, 950 Granville, is portable 
and will be removed each night. Fencing, which constricts the pedestrian passage- 
way to 8.5 feet at one point, achieves an open appearance as per our guidelines 
and will be anchored to the city sidewalk. No alcohol is served at this location, 
the menu consisting essentially of sandwiches and juices. 

The tables and chairs to be used in the sidewalk cafe portion of Chez Victor's, 
957 Granville, are to be compatible with the blue and white colour scheme of the 
restaurant exterior and the blue wrought iron fence which will demark the sidewalk 
cafe boundaries. Chez Victor's serves alcohol and, if their application is 
approved, the Provincial Liquor Administration Branch will be so advised. 

Accordingly, it is reCOinmended that licence agreements be executed with both the 
Papaya Gardens Restaurant and Chez Victor's Restaurant, with the City Engineer 
and the Director of Legal Services signing on behalf of the City of Vancouver." 

The City Manager RECOMMENDS that the foregoing recommendation of the City Engineer 
be approved. 


(FIRE 
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FINANCE MATTERS 


CONSIDERATION 

1. Luncheon for Canadian Standards Association Advisory 
C ouncil on Plumbing Convention - August 27 & 28, 1979 

The Director of Permits and Licenses reports as follows: 

"The Canadian Standards Association Advisory Committee on 
Plumbing will be holding their annual meeting at the Sheraton- 
Landmark Hotel in Vancouver on August 27th and 28th 1979. 
Mr. Angus Macaulay, our Chief Plumbing Inspector has been 
asked to participate in the Code Committee discussions. This 
is particularly timely because we are presently re-writing 
our Plumbing By-law and many items under consideration in our 
By-law will undoubtedly be dealt with at this meeting. 

The Canadian Standards Association will be hosting adinner 
for the Committee members and their wives on Monday, August 27th, 
1979. I have been asked by the B. C. representative on this 
Committee to inquire if the host City of Vancouver would pro- 
vide a luncheon for the membership on Tuesday, August 28th, 
1979. This practise has been followed each year in all other 
cities where the Committee has met. The cost of the luncheon 
is estimated at $350.00. 

Since Vancouver is the host City for this convention this year 
and in light of our participation in activities by our Chief 
Plumbing Inspector, I recommend that we provide a luncheon for 
the membership on Tuesday, August 28th, 1979 at an estimated 
cost of $350.00. 

The Comptroller of the Budgets and Research Branch advises 
that if approved, the source of funding for this grant would 
be the "Other Grants" category in which there is currently 
an unallocated/uncommitted balance of approximately $50,000.00" 

The City Manager submits the recommendation of the Director 
of Permits and Licenses for Council's CONSIDERATION. 


RECOMMENDATION AND CONSIDERATION 
2 . Business Tax 

The Director of Finance ard Director of Legal Services report as follows: 

"The City of Vancouver has the power to levy an annual business tax on every 
person occupying or using any real property for the purpose of carrying on within 
the City any business, trade, profession, or other occupation. The Charter 
further specifies that the tax will be based on the annual rental value of the 
real property occupied or used for the purpose of such business. 

The difficult problem in some instances is to determine v^iether or not the 
activity taking place is a 'business'. The Director of Finance and the Director 
of Legal Services have reviewed with the B.C. Assessment Authority all of those 
instances where there is any question or borderline consideration that an activity 
may be considered a business or conversely not be considered as a business. 

The reason for this review is the ongoing effort to make our taxing systems as 
equitable as possible for all taxpayers. We have reviewed the existing exaipt 
areas of business ard have eliminated the ones clearly exempt in law or v^ere 
we are of the opinion that they are clearly not a business. In the following 
portions of this report we have only included those activities where some doubt 
exists, with these being sutmitted to Council for consideration; and some cases 
where we feel the activitiy is definitely a business and therefore we are 
reccnmending the irtposition of business tax, but legislative changes may be needed. 
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Regular Council, February 2, 1971 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 
Archives Complex (cont'd ) 

Also attached for the information of Council is a statement 
prepared by the City Clerk which discusses the concept of 
Archives and record centres. (Appendix "C") 

After considering the matter at some length in four separate 
meetings, (January 22, 25, 26 and February 1) your Committee 
RECOMMENDS 

That the City of Vancouver make application immediately for a 
Centennial grant to provide for the housing of Archives, 
extension to the Centennial Museum and space for a Civic Display 
Area; the project to be developed in that sequence and to be 
carried out to the extent that funds are available. 

That the City of Vancouver determine a name for the Archives, 
bearing in mind previous actions of Council. (Appendix "D" ) 

That the Architect be instructed to prepare sketch plans, cost 
estimates and a construction program at the earliest possible 
date for approval by Vancouver City Council. 

That the Board of Administration be instructed to take all 
necessary steps to expedite and carry out the project and to 
report to Council on progress from time to time and on such 
other matters that may require Council action." 

(Appendices referred to 
are on file in the City Clerk's Office) 

MOVED by Aid. Sweeney, 

THAT the foregoing report of the Special Committee be 
adopted . 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Linnell, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid. Linnell, 
SECONDED by Aid. Broome, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOTIONS 

1 . Outdoor Burning 

On January 26, 1971, Notice was given of the following 
motion : 

MOVED by Aid. Linnell, 
SECONDED by Aid. Calder. 

THAT all outdoor burning be banned in the City of Vancouver. 

- LOST 

(The motion was put and lost) . 

(Alderman Calder is recorded as voting for the motion) 
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The various classes of activities are dealt with on a sectional basis. 

1. Credit Unions 

Credit Unions are presently exempt undei" the Credit Union Act of the Province and 
this exonption is repeated in our By-law. However, in the opinion of your staff, 
credit unions are no different than banks and should be subject to business tax. 
This would require a legislative amendment and we would recoitmend that Council 
request this of the Provincial Government. 

2. Hotel ard Motel Rocros 

Council will rananber that this was a very contentious subject with the Provincial 
Government when a number of years ago the City inplanented a process for charging 
a business tax equivalent on hotel and motel rooms (rooms for personal occi:5>ancy) . 
The Province at that time passed legislation that prevented the City from irtple- 
menting the proposed business tax, and in turn placed the provincial sales tax on 
hotel and motel rocms. Whether or not Coiincil would wish to pursue this at all is 
for Council to consider but your staff would point out that Calgary, Edmonton, and 
Winnipeg all charge business tax on motel and hotel rocms. 

3. Legions (Beverage Premises and Dining Areas) 

These premises are presently not charged business tax because societies, or organi- 
zations similar to unions in the legal sense, operate them and they are therefore 
exeitpt. It could certainly be considered that the beverage premises and dining 
areas are business- type enterprises, but they are run by organizations that cannot 
be categorized as businesses. It is submitted for Council's consideration vrfiether 
or not this shoiiLd be pursued. It would presumably require some legislative action, 
certainly at the City level. 

4. Pier Occupiers 

The City lost its legal case in attanpting to levy business tax on the occupiers of 
the NHB piers. It is of course considered by the City that there are substantial 
'business' operations on the piers owned by the NHB. They were foijnd to be non- 
taxable under present Provincial legislation by the Courts but this does not pre- 
clude Council requesting that legislative changes be made to correct this situation. 
We would recortmend that Council request this legislative change from the Province. 

5. B.C. Hydro and Power Authority 

In the opinion of your staff B.C. Hydro is clearly a business. It is also diffi- 
cult to justify Vancouver taxpayers subsidizing head office space and other operations 
of a Province-wide corporation. Given this, we vrould recanmend that City Council 
request a legislative change that would make B.C. Hydro subject to business tax, at 
least for B.C. Hydro's commercial and technical office space. 

6. B.C. Systems Corporation 

The B.C. Systems Corporation is presently exempt because it is performing work for 
government departments, but it is your officials' opinion that if BCSC ever commences 
doing work for Crown Corporations that are paying business tax or for the general 
public, then BCSC shoiiLd be si±)ject to business tax. This would be a matter to be 
brought up in the future. 

7. PNE - Racetrack 

The present Council position on this matter is that at such time as the racetrack 
lease is re-negotiated, business tax should be inposed. 
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Reccrmendations 

We would therefore recomnend that: 

A. Council request Provincial legislative amendments permitting the levying of 
business tax on credit unions; 

B. Council request Provincial legislative amendments clarifying the question of 
pier occupancy for 'business' purposes; and 

C. Council request Provincial legislative amendments permitting the levying of 
business tax on the office operations of B.C. Hydro. 

Vfe would further submit for Council's consideration the following: 

D. Does Council wish to consider fiorther the question of applying business tax 
to hotel and motel roans; and 

E. The question of Legions paying business tax on their beverage pranises and 
dining areas." 

The City Manager RECOMMENDS approval of recommendations A, B, C 
and submits D and E for Council's CONSIDERATION. 
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PERSONNEL MATTERS 


RECOMMENDATION 


1. 


Employees Sun Life Group Policy 


The Director of Legal Services reports as follows: 

"Fowler and Associates Consultants Limited have sub- 
mitted amendment No. 17 to the Sun Life Assurance 
Company of Canada Policy No. 86 45 G & GD for approval 
and execution by the City. 

Amendment No. 17 amends the accidental death and dis- 
memberment coverage by extending the same to losses 
occurring within 365 days after the date the injury was 
received. The coverage presently is for losses occur- 
ring within 120 days. The more liberal period of 365 
days is now standard wording in similar policies. This 
amendment does not involve an increase in premium. 

This amendment is satisfactory, therefore, it is recom- 
mended that it be approved and executed on behalf of 
the City. " 

The City Manager RECOMMENDS the foregoing report of the 
Director of Legal Services be approved. 


2. Acting Approving Officer 

The Director of Legal Services and the Director of Planning 
report as follows: 


"Both Mr. Spaxman (Approving Officer) and 
Mr. Youngberg (alternate Approving Officer) 
will be absent from their duties from July 30th 
to August 3rd, 1979 and it is necessary to 
appoint a substitute. 

At the request of Mr. Spaxman it is recommended 
that Mr. Dave McDonald (Zoning Planner) be 
appointed Acting Approving Officer for the 
period July 30th, 1979 to August 3rd, 1979 in 
compliance with the requirements of the Land 
Registry Act. " 


The Director of Personnel Services reports as follows: 

"In November of 1977, City Council approved procedures governing the 
Uniform Allowance provided to Meter Checkers in the Engineering Depart 
ment. These were subsequently incorporated into Personnel Regulation 
No. 40, 'Clothing Allowance.' The City Engineer has now renegotiated 
these arrangements with the V.M.R.E.U. and the main features are as 


The City Manager RECOMMENDS the foregoing report be 
approved. 


3. 


Meter Checker Uniform Allowance 
Personnel Regulation No. 40-5 


fol lows : 
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Clause No. 3 cont'd: 


(a) A Lump sum payment of $40 to cover allowance increase for October, 
November, December, 1978 and purchase of extra uniform items. 
This is to be a once only payment to employees employed for 12 
months in 1978 (this amount will be prorated if employment was 
less than 12 months) . 

(b) An increase in the annual allowance effective January 1, 1979 of 
$30 to $210 per year. 

(c) In future years, the uniform allowance increase would be in accor- 
dance with the consumer price index for clothing in Vancouver. 
Increases in tailoring costs not considered by Stats Canada will 
be absorbed by the City. 

(d) Each Meter Checker would be given an allowance of $30 annually 
to clean the uniform. This will be paid in the same manner as 
the uniform allowance. 

(e) The matter will be reviewed again in January 1980. 

Personnel Regulation No. 40-5 has been revised where necessary and 
is attached for the approval of Council. 

In summary I recommend that: 

A. Personnel Regulation No. 40-5 be approved as revised. 

B. The additional cost of the revised allowances, estimated at $650 
in 1978 and $900 in 1979 be approved. The Comptroller of 
Budgets and Research advises that funds are available in Account 
4879/523 - Uniforms Allowance." 

The City Manager RECOMMENDS that the foregoing recommendations 
of the Director of Personnel Services be approved. 


FOR C 
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PROPERTY MATTERS 


RECOMMENDATION 

1. Part Subdivision G, West Side Commercial Street, 
1.34 metres for lane purposes 

The Supervisor of Properties reports as follows: 

"City-owned lot situated on the west side of Commercial 
Drive between 3rd and 4th Avenues, legally described as 
Subdivision G, except portion included in Plan 4388, of 
Lots 14 to 17, Block 145, D.L. 264A, Plans 1711 and 1771, 
has been withheld from sale pending determination of the 
City Engineer's requirements for lane and street purposes. 
The City Engineer has advised that he requires the west 
1.34 metres and has requested this portion be established 
for lane purposes prior to the sale of the lot. 

It is therefore recommended that the west 1.34 metres 
of Subdivision G except portion included in Plan 4388 
of Lots 14 to 17, Block 145, D.L. 264A, Plans 1711 and 
1771 be established for lane purposes and the Formal 
Resolution establishing the same and submitted concurrently 
with the report be passed by Council." 

The City Manager RECOMMENDS that the foregoing recommendation 
of the Supervisor of Properties be approved. 


2 . Lot 28, Pender Street, Change of Use 

The Supervisor of Properties reports as follows: 

"The City acquired Lot 28, Block 29, D.L. ^i+l, Plan 6808 situated 

on the north side of Pender west of Ca2n?all Street in 19i;0 from 

the Canadian Pacific Railway Company for future lane requirements. 

The property was then leased to B.C. Hydro to aid them in their 

rail link with CP. rail lines. B.C. Hydro have now completed another 

link with CP. and find the City land is surplus to their needs 

and have therefore cancelled their lease. 

The City Engineer has requested that this property now be established 
for lane purposes. 

It is therefore recommended that Lot 28, Block 29, District Lot $Ul, 
Plan 6808 be established for lane purposes and that the Formal 
Resolution establishing the same and submitted concurrently with 
this report be approved by Council." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Properties be approved. 


3. Rent Review - 1572 West 4th Avenue 


The Supervisor of Properties reports as follows: 

"The City-owned building on Lots 5-7, Block 250, D.L. 526, 
known as 1572 West 4th Avenue, is leased to Hyatt Industries 
Ltd. until 1981 12 31. The current rent is $660 per month 
plus taxes. 
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MANAGER'S REPORT, JULY 20, 1979 (PROPERTIES: A9 - 2) 

Clause No. 3 cont'd : 

The rent is subject to review 1979 07 01 and after negotiations, 
the Lessee has agreed that it be increased to $850 per month 
plus taxes as if levied. 

The Supervisor of Properties is of the opinion that the increase 
is realistic and recommends adoption." 

The City Manager RECOMMENDS that the recommendation of the Supervisor 
of Properties be approved. 
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MANAGER'S REPORT 


DATE July 9. 1979 


TO: 


Vancouver City Council 


SUBJECT : 


False Creek, Area 6, Phase 1 - 
Heather Parking Facility - Lease Terms 


CLASSIFICATION: Recommendation 


The False Creek Development Consultant reports as follows.: 


II 


Purpose 


The purpose of this report is to recommend approval of the terms of 

the lease of Lot 63, False Creek to Frank Stanzl Construct ioi' Ltd. 

for construction of a parking facility, together with the terms of 

the subleases for the visitor parking spaces and the tennis courts. 

Background 

Council at its meeting on June 22, 1976, approved the terms of the 
lease to be entered into between the City and Frank Stanzl Construc- 
tion Ltd. for construction of a parking facility on a parcel of 
property known then as Lot 12, Plan 16003, False Creek. Subsequently 
Council at its meeting on January 16, 1979 approved the recommenda- 
tion that Lot 12, Plan 16003, False Creek be subdivided into 4 parcels 
numbered 61, 62, 63 and 64 Plan 17571, False Creek. 

Further, Council at its meeting on March 21, 1978, when approving 
recommendations related to the Wrap Up of Budgets in Phase 1, approved 
an increase in budget of $159,000 for a total of $219,000 for the 
160 visitor parking spaces at Heather and an increase in budget of 
$63,000 for a total of $188,000 for the tennis courts. 

It should be noted that 105 of the 160 visitor spaces have been pro- 
vided on the adjacent Lots 62 and 64 at a capital cost of $144,000 
leaving 55 spaces to be provided at a capital cost of $75,000 within 
Lot 63. 

Although general agreement was reached between City officials and 
Frank Stanzl Construction Ltd. some months ago, detailed negotiations 
have been difficult because of the complexities of multi-use of one 
building on one piece of property. However, the False Creek Develop- 
ment Consultant is pleased to advise Council that satisfactory agree- 
ment has been reached with the Company and a signed 'Letter of Under- 
standing' which, together with ground lease terms and sublease terms for 
both the tennis courts and parking spaces within Lot 63, Plan 17571, 
False Creek, is attached as Appendix A and is summarized as follows: 

The City will lease Lot 63, Plan 17571, False Creek to 
Frank Stanzl Construction Ltd., who will, in turn construct 
a parking facility for its own use for residential and com- 
mercial tenants, plus 55 parking stalls for visitors and 5 
tennis courts, plus, at its option, a commercial recreation 
facility, for which a Development Permit has been approved. 

Upon substantial completion the City will pay $188,000 as 

a capital contribution for the tennis courts and $75,000 

as a capital contribution for the visitor parking spaces, 

and will enter into subleases for' these areas with the Company. 

Because of a desire on the part of the Company to complete the resi- 
dential and commercial tenant parking and on the part of the City to 
have the visitor parking and tennis courts completed as soon as pos- 
sible, the False Creek Development Consultant recommends that cons- 
truction on site begin as soon as appropriate Building Permits are 
issued but concurrently with the preparation of the lease and sub- 
lease after approval of the ground lease and sublease terms by 
Council . 
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Recommendat ions 


The False Creek Development Consultant recommends that : 


a) the Ground Lease Terms for Lot 63, Plan 17571, False Creek 
and Sublease Terms for the tennis courts and visitor parking 
spaces, as appended to the Letter of Understanding dated 
July 4, 1979 and attached hereto as Appendices B, C and D be 
approved . 

b) the Director of Legal Services be requested to prepare a ground 
lease and subleases based on the terms in Appendices B, C and 

D for execution on behalf of the City and by Frank Stanzl 
Construction Ltd. 

If recommendations A and B are approved that: 

c) Frank Stanzl Construction Ltd. be authorized to commence con- 
struction on the Heather Parking Facility upon issuance of an 
appropriate Building Permit, prior to execution of the lease. 
(A Development Permit has already been approved,)" 


The City Manager RECOMMENDS that the foregoing recommendations of 
the False Creek Development Consultant be approved. 
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MANAGER' S REPORT 


July 17, 1979 


TO: 


Vancouver City Council 


CLASSIFICATION: 


Recommendation 


SUBJECT: 


Purchase of property at 29th Avenue 
Nanairao Street for road widening purposes 


The Supervisor of Properties reports as follows :- 

"City Council, on September 26, 1978, approved the 
recommendation of the Standing Committee on Transportation 
dated September 14, 1978, which contained in part that 
the Supervisor of Properties be authorized to negotiate 
to acquire certain properties at Nanaimo Street and 
2 9th Avenue for road widening purposes. 

A portion of Lot 27, Blk. "G", D.L. 393, Plan 1955 
known as 2296 East 30th Avenue is one of the affected 
properties. 

Negotiations have now been concluded with the owners 
agreeing to sell 34.84 m^ of land for $1,000.00 plus the 
following: 


A. That the City relocate the existing clothes line pole. 


C. Provide vehicular access to his property from 
Manner ing Street with blacktop driveway. 

The acquisition cost, and conditions are considered to 
be fair and equitable and have been approved by the 
City Engineer. 

It is therefore recommended that the Supervisor of 
Properties be authorized to acquire the 34.84 m^ portion 
of Lot 27, Blk.G, D.L. 393, Plan 1955 on the foregoing 
basis, the costs to be charged to Account^ Code #14 6/4 008." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Properties and the City Engineer be approved. 


B. 


Replace the privet hedge with a picket fence. 
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July 19, 1979 

TO: Vancouver City Council 

SUBJECT: Lease to Netherlands Association 

CLASSIFICATION: Recommendation 


The Supervisor of Properties reports as follows: 

"The Netherlands Association, Lessee of Lot 24, Area 6, Phase 1, False Creek, 
intend to allow a pre-school and after-school care centre to operate in their 
community space. One of the requirements of this type of use is an adequate open 
air play area for the children which is immediately adjacent to the indoor space. 
The Association has insufficient open land available to accommodate this require- 
ment; the only location available for this open air play area is on a portion of 
dedicated street at the southeast comer of Lot 24, False Creek. 

The City Engineer and the False Creek Development Group have worked with the 
Netherlands Association and there is agreement between these parties that a 
portion of the street could be used for the required play area. The False Creek 
Development Group has discussed the play area concept and its location with 
representatives of the False Creek Community Association and the Association is 
supportive of it. 

In accordance with this understanding, the Netherlands Association has agreed to 
lease an area of approximately 172. Sm^ (1,860 sq.ft.) from the City as shown on 
the attached plan, on the following terms and conditions: 

(a) Term of one year for $1 with a provision for annual renewal by mutual 
agreement 

(b) To be used as a children's play area 

(c) All fencing or other improvements required by Child Care Licensing 
or other authority to be built and maintained at no cost to the 
City Engineer 

(d) The City to be held harmless from all claims that may arise through 
the use of the leased area by the lessee 

(e) Upon termination of the lease, the play area be turned back to the • 
City in the same condition as it was at the time the lease was 
granted 

Ih^ Supervisor of Properties recommends that the aforementioned portion of road 
be leased to the Netherlands Association on the foregoing terms and conditions 
with the lease to be drawn to the satisfaction of the City Engineer and the 
Director of Legal Services." 

The City Manager RECOMMENDS that the foregoing recommendation of the Supervisor of 
Properties be approved. 


m courjciL ACTiori see pa6E(s) k22. 
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Regular Council, February 2, 1971 14 

MOTIONS (cont'd ) 

2. Salvaging at Delta Sanitary 
Landfill Site 


On January 26, 1971, Notice was given of the following 
motion : 

MOVED by Aid. Broome, 
SECONDED by Aid. Adams, 

THAT Council rescind the motion allowing garbage pickers 
to operate on the Delta landfill operation. 

- CARRIED 

Earlier in the proceedings the Council noted Clause 5 of 
the report of the Board of Administration (Works and Utility 
matters), dated January 29, 1971, giving detailed information 
on the matter and particularly reference to the views of Delta 
Municipality expressing opposition to salvage operations. 

The motion was put. A recorded vote was requested and 
the record, therefore, is as follows: 

FOR THE MOTION AGAINST THE MOTION 

Alderman Wilson Alderman Rankin 

Alderman Sweeney Alderman Hardwick 

Alderman Calder 

Alderman Bird 

His Worship the Mayor 

Alderman Linnell 

Alderman Broome 

Alderman Adams 

The motion was declared carried. 


3. 1971 Budget 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT the Board of Administration and the Director of Finance 
be instructed to review, with Department Heads and Boards, the 
budget estimates submitted for the year 1971 in an endeavour to 
effect reductions as considered advisable; it being understood 
that the Board of Administration and Director of Finance are not 
to approve increases in standards of service or increases in 
staff, and subsequent thereto, a first revised report on the 
budget be submitted to the Council. 

- CARRIED 

MOVED by Aid. Hardwick, in Amendment, 
SECONDED by Aid. Linnell, 

THAT the following be added to the motion of Alderman 
Adams : 

'that the City Council have an opportunity to 
question Department Heads as to their programs 
when the full budget is brought forward ' 

- LOST 


(The motion of Alderman Adams and Alderman Broome - Carried, 
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July 18, 1979 


TO: 


Vancouver City Council 


CLASSIFICATION: 


Recommendation 


SUBJECT : 


Lease of City Lots to School Board 


The Supervisor of Properties reports as follows: 

"The property located on the west side of 1100 block 
McLean Drive opposite Britannia High School, legally 
described as Lots D, E, and F, Sub. J, Block 32, D.L. 182, 
consists of three vacant City-owned lots each 25 'x 88', 
for a total area of 66,000 sq.ft., zoned RM-3. The property 
is presently occupied by the Vancouver School Board to 
accommodate a portable unit for their 'Kumtuks Programme', a 
school for Indian students. 

The School Board have now requested an extension of their 
occupation until July 31, 1980. The Property Endowment Fund 
Board on July 12, 1979 approved this extension, and it is 
recommended that the occupation of the above site by the 
Vancouver School Board be extended to July 31, 1980, by way 
of exchange of letters, and at a nominal annual rental of 


The rity Manager RECOMMENDS that the foregoing RECOMMENDATION of 
the Supervisor of Properties be approved. 


$1. 


ir 


MANAGER'S REPORT 

DATE July 19, 1979 

To: Vancouver City Council 

dASSmCATICN: RECOMMENDATION 

SUBJECT: Interim Parking - North Side of 10th Avenue betv^en Cairibie 

and Yukon Streets 


The Director of Civic Buildings reports as follows: 

"The matter of employee on-street parking in the vicinity 
of the City Hall has beccme a source of corplaint to the Mayor's Office 
and in addition the Vancouver Municipal and Regional Employees' tftiion 
has approached the City Manager with a request that more parking be made 
available for Civic staff. 

The City Manager directed that a report be prepared v^iich 
wDuld advise Council of the situation and suggest alternatives to relieve 
the parking congestion. To obtain current information on parking needs the 
City Manager irtplemented a parking survey of City Hall staff and the 
results are shown in an i^pendix to this report. 

The City leases 181 parking spaces in the Cambie Street 
parking lot fron the Provincial Government to fulfill the Development 
Permit requirement for the City Hall coiplex. The "10th Avenue 
property" bounded by Cambie, 10th, Yukon and the lane, was acquired 
for Future Civic Purposes, one of which was the possible need to relocate 
the parking provided in the Cartibie lot should that property be developed 
by the Provincial Government. Based on our current space study vie believe 
a building development on the site will not be possible or necessary for 
approximately 5 years. 

To relieve an inmediate pressing need for additional office 
space in the East Wing we are investigating the possibility of converting 
the executive parking garage for office use. When this investigation is 
concluded and if the conversion of the garage proves viable the matter 
will be a subject of a further report to Council. This conversion 
requires the replacement of the 16 parking spaces in the garage and also 
requires an additional 10 spaces generated by the additional office floor 
area. 

To provide this potential additional parking need and to relieve 
the general peirking problems, the reccrnnendations of this report is to 
develop the "10th Avenue property" as a parking lot for City ertployees. 
It is our position that to allow the public better access to City Hall 
and relieve the parking problem in front of the residential properties 
in the surrounding areas, the development of the site for parking should 
be viewed not as a benefit for City staff but rather for the taxpayer in 
general . 

The 10th Avenue site presently contains one single family 
dwelling, three lodging houses and an Assembly Hall occupied by the Cpen 
Bible Chapel. All of the housing is in poor condition and we estimate 
that the cost to renovate to an acceptable standard will require 
expenditures of up to $80,000. This expenditure is considered uneconomical 
due to the uncertainty of their life span. City staff have recently 
surveyed the Assembly Hall to determine if it could be used for Civic 
purposes. Certain obvious structural defects have been found and others 
must be anticipated. The extent of these defects can not be determined 
vinless a full structural inspection and analysis is carried out. The 


Assarfcly Hall does not lend itself easily for other uses such as office 
space. It vvOiiLd require considerable exterior repairs and interior 
repairs v*iich we estimate will cost a minimum of $75,000 to $100,000. 
Depending on the future use of the building it may be necessary to ask 
for additional funds to conply with the Bylaw requirements for the 
"change of use". Because of the additional costs to bring the existing 
buildings up to an acceptable standard we believe the buildings should 
be demolished. 

The westerly 100' of the site is zoned C-3A and City 
Council, on February 6, 1979, approved the interim use of this property as 
a public parking site. A Developnent Permit has been obtained for parking 
and the stnactures were demolished. The remainder of the site is zoned RM-3A, 
and under this category it could be developed for parking with the approval 
of the Director of Planning. We believe the site should be rezoned to 
CD-I to allow the best parking arrangements to be designed vMle maintaining 
the standards expected of a Civic Developrnent adjacent to the City Hall 
Coirplex. If the whole site is developed for parking, the number of parking 
spaces that could be provided would range from 130 to 150 depending on 
setback and landscape requirements. It is estimated that the cost to 
develop the site for parking will be approximately $120,000. 

The comients of the Director of Planning are as follows: 

A. "Specific CCTiments on the Parking Proposal by the Director 

of Planning — — — 

Because the remaining buildings on the site continue to de- 
teriorate, an early decision is needed regarding demolition 
or renovation of the buildings. 

At the present time, the case for converting the site into 
surface parking is not clear. 

While there is a civic enployee parking problem caxasing seme 
concern in the surrounding neighboiarhood, the City Hall presently 
complies with the parking requirements of the Zoning By-law. The 
use of the site on the north side of 10th Avenue for parking 
purposes could have a number of affects v^ch, in total, might 
be less desirable than maintaining the existing situation. 
These are as follows: 

(a) The parking could be regarded as an employee benefit 
vMch could set a precedent for the provision of employees 
parking elsevAiere. 

(b) Provision of additional parking is counter to the 
City's goal of encouraging greater use of transit. 

(c) The existing buildings on the site have seme value 

as affordable rental housing, and, in the case of the Cpen 
Bible Chapel, potential as an employee recreational Centre. 
These opportunities merit closer consideration in reaching 
a decision. 

(d) In 1978 Council approved the concept of developing a 
special institutional precinct airomd the City Hall and 
VGH area. The Precinct Primer stiidy reoonmended 

that the amount of land devoted to surface parking in the 
area be reduced, and that existing parking areas b^ 
consolidated in parking structures. Surface parking 
north of 10th Avenue for any length of time could be 
inconsistent with this objective, resulting in City Hall 
being surroxmded by a "sea" of parking. Before conmitting 
the site for an undetermined period to parking use, it WDuld 
be desirable to establish seme longer term directions for 
dealing with the future ej^ansion needs for City Hall, 
including parking needs. 
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In view of the above, serious consideration should be given 
to maintaining the existing and occupied buildings on site 
so that the present uses (rental housing and the Open Bible 
Chapel) could continue pending further consideration of the 
above matters. 

Development Permit Procedures 

Should Council decide to proceed with a parking lot for the 
north side of 10th Avenue, a development permit application 
vould be required. 

Most of the site is zoned RM-3A (Multiple Residential) and 
the westerly 100 feet is zoned C-3A. In both zones a parking 
area is a conditional use and is subject to standards of 
landscaping, surfacing, etc. prescribed in the By-law. A 
range of 130-150 parking spaces could be provided depending 
on the layout of parking spaces and landscape and setback 
requirements that are prescribed as a resialt of the Development 
Permit process. 

B. General Concerns re City Hall Precinct 

The proposed expansion of City Hall parking in the short 

term raises the longer term question of the future of the area 

around City Hall. 

City Hall is an important landmark building in its own 
right. When first built by Mayor Gerry WbGeer, City Hall 
was somevitot isolated from the Downtown. 

Today, as the existing "anchors". City Hall and VOI are being 
joined by more and more office buildings, this part of 
Central Broadway is emerging as Vancouver's "uptown" area. 

Ideas for capitalizing on the opportunities v^iich new exist 
to create a prestigious civic and regional institutional centre 
around City Hall v^re explored in the Twelfth Avenue Precinct 
study. Others include: 

- Northward ej5>ansion to create an iitproved presence 
on Broadway, including better public access and a 
new location for the "public" functions of City Hall, 
that is, information services, Council Chambers, exhibits, 
and permit information. 

- Increased office space, underground parking, parks, plazas, 
and other private uses could be part of the concept. 

- West of Cambie the precinct should extend to, and include, 
the VGH area. The Provincial Government has advised that 
beyond the proposed Family Court development, it has no 
plans for its site west of Cambie Street, and WDuld be 
willing to sell it to the City. 

- This is a major opportunity of strategic inportance for 
the future of City Hall. 

longer term goals should be kept in mind vten interim decisions 
such as the current proposal for the north side of 10th Avenue 
are being made. " 
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The Director of Finance ccrrtnents as follows :- 

"The City has acquired the properties on 10th Avenue over a 
number of years at a total cost of $1,106,535. Of that amount, $509,629 
has been provided frcm prior Supplementary Capital Budgets and the balance 
of $596,906 has been financed by the Land Purchase Fund. As this property 
is to be now developed for Civic Purposes, it is appropriate to re-imburse 
the Land Purchase Fund and to provide the $596,906 from City capital funds. 
It is recatmended that consideration be made to provide these funds from 
the 1980 Supplementary Capital Budget." 

The Supervisor of Properties caments as follows :- 

"The estimated duration for use of this site as a sixrface 
parking lot is approxiitately five years, at vMch time the site could be 
developed with a multi-purpose structure either for private and civic use 
or exclusively for civic purposes. This vrould be the subject of a later 
report by the Director of Planning, City Engineer and Director of Civic 
Buildings in relation to the precinct area develojinent, future 
parking requirements, and Civic office use. This report will be made 
vAvsn the extent of these needs is established. 

In light of the foregoing, it is my opinion that the 
City land on the north side of the 400 block West 10th Avenue between Cambie 
and Yukon Streets should be: 

1 . Rezoned 

2. Cleared of the reitaining bioildings 

3. Put to interim surface parking use to relieve the 
inadequate parking needs in the surrounding area." 

The Director of Civic Buildings recamends : 


A. That all existing structures be demolished v*ien vacated. 

B. That the site be developed as a surface parking area. 

C. That Comcil approve an ejqjenditure of $120,000 for 
demolition and development of the parking lot. The 
source of the funds would be the 1979 Si;?3plementary 
Capital Budget." 


The City Manager REOO^f^ENDS approval of recomendations A, B, and C. 


FOR COUNCIL ACTIOfl SEE PA6E(S).. 
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MANAGER'S REPORT 


DATE July 20, 1979 

TO: Vancouver City Council 

SUBJECT: VANCOUVER INDIAN CENTRE - ADMINISTRATION OF GRANT 

1607 East Hastings Street 

CLASSIFICATION: CONSIDERATION 


The Director of Social Planning reports: 

"On April 17,1979, Vancouver City Council unanimously passed the 
following recommendation: 

"APPROVE a capital grant to the Vancouver Indian Centre 
Society in the amount of $300,000 subject to the Society 
obtaining sufficient funds from other sources to complete 
the financing of the proposed new facility." 

The Royal Bank of Canada has agreed to finance the purchase and 
renovations of 1607 East Hastings in two phases: 


Phase 1. Building acquisition ($800,000) by July 31,1979 

Phase 2. Building renovations ($900,000), providing 60-65% is secured. 

In order to proceed with the purchase by July 31st, 1979, the 
Bank will require that : 

1. the City of Vancouver and the Provincial Government 
provide a letter of agreement to release their 
respective $300,000 grants to the Royal Bank at a 
predetermined date (August 25th, 1979 has been 
suggested ) : 

2. the Bank take possession of the Vancouver Indian 
Centre Title on 1855 Vine Street with that property 
being placed on the market for sale. 

The Vancouver Indian Centre's option (Final extention) to purchase 
1607 East Hastings expires July 31, 1979. 

The Vancouver Indian Centre therefore requests that City Council 
agree to release the $300,000 City Grant to the Royal Bank. 

The City and Provincial grants will be secured by second and third 
mortgages . 

The 1607 East Hastings site and building have been appraised at 
$1.2 million (Appendix A attached). The original purchase price 
of $800,000 was obtained during a depressed real estate market in 
September, 1978. 

With reference to other funding, the Vancouver Indian Centre has 
started a major fund raising campaign to obtain donations from 
private sources. 

The Federal Government (Secretary of State Department) is expected 
to provide a $250,000 capital grant to the Vancouver Indian Centre 
in the very near future. 

The Provincial Government has agreed to release the Provincial 
Government Grant ($300,000 by August 25th, 1979) subject to City 
Council's approval and agreement to release the city grant. 
(Appendix B attached). 
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RECOMMENDATION 

The Director of Social Planning recommends: 

That City Council approve the immediate release of the $300,000 
grant to the Royal Bank (assuming the Royal Bank completes the 
above transaction on behalf of the Indian Centre) for the purchase 
of 1607 East Hastings, Vancouver, by the Vancouver Indian Centre 
and that the City grant be secured by a second mortgage pending 
completion of Phases 1 and 2." 

The City Manager submits the foregoing report of the Director 
of Social Planning for Council's CONSIDERATION. 



iUSTRIBUTED MONDAY 
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MANAGER'S REPORT 

DATE July 23, 1979 


TO: VANCOUVER CITY COUNCIL 

SUBJECT: Sea Festival 

CLASSIFICATION: RECOMMENDATION 

The Director of Social Planning and the Chief Constable report 
as follows : 

"The Sea Festival, since being regenerated in 1975, has enjoyed 
an increasing success in line with Vancouver's growing reputation 
as a Festival City. 

The 1979 version of the Sea Festival enjoyed outstanding weather 
which drew thousands of residents and tourists to the English 
Bay and Kitsilano Beach areas. 

As the Festival has attracted more people, it has also attracted 
more problems. Last year, the Sea Festival occurred during the 
beer strike and drinking and resulting irresponsible behaviour 
were not as evident. 

By the mid-point of this year's festival. Police had received 
a large number of complaints from residents living near English 
Bay. On Wednesday, July 18th, Police and Social Planning repre- 
sentatives met with the Sea Festival Chairman to discuss the problems 
and strategies to alleviate them. 

The main problems identified were: 

1) Excessive public drinking 

2) Excessive noise from people on the street who were leaving 
the beach areas and passing through the West End 

3) Traffic congestion prompted by the fireworks display and 
festival events throughout the week 

4) Rowdyism, fights and abuse and destruction of public property, 
both of which are a by-product of drinking 


Certain actions were taken as a result of the July 18th meeting, 
including additional policing to counteract the excessive public 
drinking. By Saturday, these actions contributed to a somewhat 
improved situation. However, it is clear that better programming 
and . anticipation of problems is required if the event is to 
continue successfully. 

Sea Festival organizers have not been able to cope with the 
problems encountered this year, primarily because: 

1) The Sea Festival lacks program substance; it is more promotion 
than program that would or could involve the mass of people 
attracted to Festival sites. 

2) Festival organizers lack control of Festival events and did not 
in the planning process, anticipate problems which occurred. 

3) An inadequate budget to provide programs and activities which**! 
would appeal to and involve the numbers of people attracted 

to the sites. 5 

UJ 

4) The concentration of events in the English Bay area causes «. 
disturbance and annoyance to West End residents. ui 

In view of the above, it is recommended that: ^ 

The Director of Social Planning and the Chief Constable meet 

with Sea Festival organizers, do a complete evaluation of this ^ 

year's program and problems and report to Council in September C 

regarding the future of the Sea Festival." g 

The City Manager RECOMMENDS approval of the above recoitmendationp 
of the Director of Social Planning and the Chief Constable. 



MANAGER'S REPORT ^ ^ 


DATE July 23, 1979 . 

TO: Vancouver City Council 

SUBJECT: Tender 797 - False Creek, Area 6, Phase 2, Park Road 

CLASSIFICATION: RECOMMENDATION 

The City Engineer reports as follows: 

"Tenders for the above were opened on July 23, 1979 and referred to the City 
Engineer for tabulation and report to the City Manager. 

All tenders have been checked and are in order. Tabulations of total amounts 
bid are as follows, with the successful tender underlined. 

Tenders Amount Bid 

Columbia Bitulithic Ltd. Vancouver $ 98,825.30 

Jack Cewe Ltd., Coquitlam. $ 98,878.80 

Winvan $127,061.68 

These bids are unit priced based on quantity estimates supplied by the Department; 
therefore, the total costs of these contracts may vary according to actual 
quantities measured during construction. 

The City Engineer recommends that: 

(a) Contracts be awarded to the low tenderer as follows: 

Contract 797 - False Creek, Area 6, Phase 2, Park Road, to: 

Columbia Bitulithic Limited 
Granville Island, 
Vancouver, B.C. 

for the amount bid, namely, $98,825.30. 

(b) Contracts satisfactory to the Director of Legal Services be entered into. 

(c) The bid bonds of the unsuccessful tenderers be returned." 

The City Manager RECOMMENDS that the above recommendations of the City Engineer be 
approved. 


STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


REPORT TO COUNCIL 


I 


JULY 12, 1979 


A meeting of the Standing Committee of Council on Community Services 
was held on Thursday, July 12, 1979, in Committee Room No. 1, Third 
Floor, City Hall, at approximately 1:30 P.M. 


COMMITTEE CLERK: H. Dickson 


Adoption of Minutes 

The minutes of the Community Services Committee meeting of Thursday, 
June 21, 1979, were adopted. 


Recorded Vote 

Unless otherwise indicated, votes of the Committee on all items are 
unanimous . 


RECOMMENDATION 

1. Detention of Mentally 111 Persons in City Jail 

The Committee considered an information Manager's report dated 
June 15, 1979, in which the Director of Social Planning commented 
on progress to date in the development of a referral procedure to 
transfer mentally ill persons from the Vancouver jail to Riverview 
Hospital. The report stated the situation has remained constant 
since the previous Social Planning review in February 1979, and 
that the Executive Director of Riverview Hospital had indicated 
a meeting was to be held on July 6, 1979 with the Deputy Minister 
of Health and Riverview staff regarding the referral procedure 
and apparent bed shortage. 

Ms. R. Shearer of the Social Planning Department appeared 
before the Committee on this matter and said she has so far been 
unable to determine the results of the July 6, 1979 meeting but 
she would report them to the Committee when the outcome of that 
meeting is known. 

Ms. Shearer reminded the Committee City Council asked that 
twenty-one (21) beds be allocated at Riverview to accept referrals 
from the City jail but the Province has not acceded to that request. 

The Committee expressed some exasperation at the lack of 
progress and it was felt reports on the matter should be made to 
the Committee more frequently than every six months as proposed 
by the Director of Social Planning in the Manager's report. 

Following discussion, it was 
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Alderman Wilson - advised of a meeting of the Trans- 

Transportation Committee: portatiou Committee of the CF.M.M, 

Canadian Federation of in the near future for the purpose 

Mayors and Municipalities of preparing a Federation Brief for 

submission to the Federal Government 
in an endeavour to obtain Federal 
participation in the transportation 
problem of urban areas. 


Alderman Sweeney - referred to the need of early 

Appointment of Archivist appointment of an Archivist and 

requested a report be made by the 
Board of Administration at an early 
date. 

Commissioner Ryan advised a class 
specification has been drafted and 
action to advertise for the position 
will be taken as quickly as possible. 


Alderman Calder - advised that one of the problems being 

Pollution and Prosecutions experienced in obtaining prosecutions 

in respect of air pollution has been 
the fact that the Prosecutor involved 
in the preliminary stages is not 
always the same Prosecutor when the 
particular case is being heard in 
Court, The Alderman requested, 
therefore, that His Worship ask the 
City Prosecutor to endeavour, where 
possible, to retain the same 
Prosecutor during the Court action 
as has been involved in the 
preliminary arrangements. 


Alderman Hardwick - again enquired when a report would 

Road Standards: N/W Marine be submitted to Council on the 

Drive and Point Grey Road - subject of road standards: N/W Marine 

Policy Drive and Point Grey Road - Policy, 


Commissioner Ryan advised it would 
be in the near future and he would 
advise Alderman Hardwick, 


Alderman Broome - 

Pollution of Campbell 
River 


referred to the poisoning of the 
Campbell River with effluent from a 
nearby company operation and that 
a fine of $500,00 was assessed 
against the company. The Alderman 
felt that Council representatives on 
the Vancouver-Fraser Park District 
should bring this matter to the 
attention of the District, since the 
District has a particular interest in 
Campbell River Park and the fine 
appears to be inadequate to prevent 
recurrence , 


Alderman Calder, one of the 
representatives on the Vancouver- 
Fraser Park District advised he 
would be absent for the next meeting 
on Friday of this week and Alderman 
Rankin, the alternate member, agreed 
to be present. 


The Council adjourned at approximately 5:20 P,M, 

*** 
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Clause No. 1 Continued 
RECOMMENDED 

A. THAT the Director of Social Planning and the 
Executive Director of the Riverview Hospital 
report to the Community Services Committee in 
August 19 79 on results of a meeting by the 
Ministry of Health and Riverview Hospital 
officials, the Social Planning Department and 
the Chairman of the Community Services Committee 
regarding the shortage of beds for mentally ill 
persons referred from the Vancouver City jail. 

B. THAT the Director of Social Planning and the 
Vancouver Police Department provide three 
month progress reports to City Council regard- 
ing the detention of mentally ill persons in 
the City jail. 


2 . Used Engineering Van for St. James Social Service 

The Committee considered a Manager's report dated June 22, 
19 79, in which the Director of Social Planning reported on the 
need of St. James Social Service for a van to assist low income 
tenants moving their belongings from one hotel or rooming house 
to another. In the report the Director of Social Planning 
stated the City Engineering Department has a suitable vehicle 
with an auction value of approximately $1,000.00 which will be 
available in a few weeks. 

Mr. J. Jessup of the Social Planning Department appeared 
before the Committee on this matter. 

Following brief discussion, it was 

RECOMMENDED 

THAT Council approve a grant of $1,000.00 from 
Contingency Reserve to St. James Social Service 
to purchase City of Vancouver Van No. 1909, a 
19 70 Chevrolet. 


3 . Capital Grant Request - Boy Scouts of Canada 

The Committee considered a Manager's report dated June 22, 
1979, in which the Director of Social Planning reported the Boy 
Scouts of Canada, Vancouver-Coast Region, is requesting a civic 
capital grant from the City of $45,000.00, or $15,000.00 a year 
over three years for capital improvement to Camp Byng, near 
Gibsons on the Sechelt Peninsula. 

The report noted that in 1978, the camp served 3,900 children 
from Greater Vancouver, about 1,500 of whom were from the City of 
Vancouver. 

The report explained the goal of the fund raising campaign 
is $500,000 to be raised over the next three years and that 
$300,000 has been received or pledged. The Director of Social 
Planning recommended a one time capital grant of $15,000 be made 
by the City. 


Continued . . . 
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Clause No. 3 Continued 

Ms. S. Anderson of the Social Planning Department and a 
representative of the Boy Scouts of Canada appeared before the 
Committee on this matter. 

Following brief discussion, it was 

RECOMMENDED 

THAT Council approve a capital grant of $15,000 
from the 1979 Supplementary Capital Budget to 
the Boy Scouts of Canada, Vancouver-Coast Region, 
for capital improvements to Camp Byng. 


4. Funding for Grandview, Strathcona and 
Hastings-Sunrise Youth Projects 


The Committee considered a Manager's report dated June 18, 
19 79, in which the Superintendent of Parks & Recreation reported 
on the Park Board's attempts to secure Provincial funding for 
special youth projects in Grandview, Strathcona and Hastings- 
Sunrise and that funding for the three projects terminated June 30. 

The report pointed out City Council, on March 6, 1979, 
allocated up to $15,000 to match the Park Board's 1979 alloca- 
tion for these projects and Council at that time requested the 
Province reimburse the City for half the costs of operating the 
program in 1979 . 

Parks Commissioner D. Mowat, along with one of the youth 
workers, appeared before the Committee, explained Provincial 
funding is not forthcoming, and requested a grant of $38,000 to 
enable the three youth projects to continue operation from June 
30, 1979 to the end of the year. He added the Board has a com- 
mitment that the Province will contribute $30,500 for the three 
projects in 1980. 

Following brief discussion, it was 
RECOMMENDED 

THAT Council approve a grant from Contingency 
Reserve of $38,000.00 to continue the operation 
of the Grandview, Strathcona and Hastings-Sunrise 
youth projects from June 30, 1979 to December 31, 
1979. 


5 . T raveller's Hotel, 57 West Cordova Street 

The Conunittee considered a Manager's report dated July 5, 
1979 (copy circulated) in which the Acting Medical Health 
Officer reported that a closure order on the Traveller's Hotel 
has been rescinded and an interim operating permit issued to 
permit the hotel to operate until August 5, 1979 because Mr. S. 
Setynski, owner/operator, has shown satisfactory response to 
the requirements of the Health Department. 

Also before the Committee was a report dated July 6, 1979 
from the Deputy Police Chief Constable A. E. Oliver enclosing a 
detailed incident report from Police Inspector J. Grierson, and 
a report dated July 9, 1979 from Staff Sgt. T. Findlay of the 
Vice Squad stating Stella Pohrbniuk, manager and a principal in 
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D & H Holdings Ltd., was convicted on June 22, 1979 on two counts 
of keeping a common bawdy house in the Traveller's Hotel (copies 
circulated) . 

The Director of Environmental Health, Mr. D. Morgan, appeared 
before the Committee on this matter and during discussion stated 
the management of the Traveller's Hotel has been atrocious; that 
its condition under the Lodging House By-law was sufficient for 
the Health Department to issue its latest interim permit, but 
the history of the operation has been such that the building 
could deteriorate to such an extent that it may need further up- 
grading to remain open beyond August 5th. 

During discussion the Committee noted that the two convic- 
tions of keeping a common bawdy house in the hotel are serious 
enough for Council to require the operator to show cause why 
the business licenses for the lodging house should not be 
suspended. In addition, the information supplied by the Police 
Department indicates poor management of the beer parlour which 
warrants a show cause on why the license for the beer parlour 
should not be suspended. 

Following discussion, it was 

RECOMMENDED 

THAT the management of the Traveller's Hotel be 
requested to appear before Council to show cause 
why the business licenses held for both the lodging 
house and beer parlour at the Traveller's Hotel, 
57 West Cordova Street, should not be suspended. 


6 . Family and Juvenile Court 

Mr. P. Graham of City Council's Family Court Committee 
appeared before the Committee and expressed serious concern 
over the lack of response by the Attorney-General to recent 
enquiries from the City as to when the Province intends to 
commence construction of its new family and juvenile court 
facility at the northwest corner of 12th and Cambie which the 
Province earlier told the City would be under construction by 
August or September of 1979. 

Mr. Graham explained there is opposition to a new building 
from the staff at the existing inadequate family and juvenile court 
building at 262 5 Yale Street. He expressed the fear that this 
opposition could result in plans for the new facility being dropped. 

Mr. Graham, who has appeared before the Committee on numerous 
occasions on this matter, again detailed for the Committee the 
serious problems associated with the family and juvenile court 
in its present poor location, adding that the building is totally 
inadequate for its purpose. He explained the Provincial Treasury 
has apparently approved $4.5-Million for construction of the new 
family and juvenile court building, but recent articles in the 
press indicate the project has been shelved. 

The City Manager reported the Deputy City Manager had recently 
been told by a Mr. Olson of the Attorney-General's Department 
that the 12th and Cambie project will proceed and the Provincial 
representative indicated a willingness to appear before the 
Community Services Committee on Thursday, July 26, 1979 to 
discuss the matter. 
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Clause No. 6 Continued 

During discussion, the Committee felt it should invite 
officials of both the Attorney-General's Department and British 
Columbia Buildings Corporation to attend its next meeting to 
discuss the matter. 

It was 

RECOMMENDED 

THAT the Attorney-General and the head of the British 
Columbia Buildings Corporation be invited to attend or 
send representatives to the next meeting of City 
Council's Community Services Committee to discuss con- 
struction of a new family and juvenile court building 
at 12th and Cambie. 


7 . Fire By-law Requirements 

Fire Chief A. Konig appeared before the Committee as a result 
of a letter dated June 28, 1979 from the Downtown Eastside Resi- 
dents' Association which claimed owners of hundreds of rooming 
houses and multiple dwellings of two storeys are violating the 
Building Code and Fire By-law. 

Mr. D. Lane, secretary of D.E.R.A., appeared before the Com- 
mittee and pointed out there are over 400 cases of building owners 
who have not complied with the Fire By-law and have indicated 
they would prefer to appeal, and that as only three buildings can 
be handled through the appeal procedure in one month, it will 
take eleven years to deal with the 400 buildings. 

The Fire Chief reviewed for the Committee the history of Fire 
By-law upgrading and enforcement, saying that if Council so desires, 
the City could embark on Phase 4 of upgraded Fire By-law regula- 
tions which would apply to approximately 7,000 two-storey dwellings; 
that simple requirements such as a second means of egress, 
installation of adequate smoke detection equipment, increased fire 
resistant ratings on doors and the installation of door closers 
could be required. 

On the matter of building owners delaying compliance with 
Phase 3 requirements by using the appeal process, the City Manager 
indicated work is under way to streamline the appeal procedure 
considerably and that the backlog of buildings which do not comply 
may be cleared up within one year. He added there will be a report 
to Council on this matter. 

The City Manager also advised the Committee that as was the 
case in the Phase 3 requirements. City Council will undoiabtedly 
receive numerous complaints from owners of the estimated 7,000 
buildings which would be included in any Phase 4 upgrading program. 

The Fire Chief indicated he could prepare a written report 
for the Committee proposing a Phase 4 upgrading program. 

Following discussion, it was 
RECOMMENDED 

THAT the Fire Chief report through the City Manager to 
the next meeting of the Community Services Committee 
with a proposal for a fire safety upgrading program 
for City multiple dwelling buildings of less than 
three storeys. . 



The meeting adjourned at approximately 3:05 P.M. 
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A meeting of the Standing Coiranittee of Council on Planning 
and Development was held in the No. 2 Committee Room, Third Floor, 
City Hall, on Thursday, July 12, 1979 at approximately 1:30 p.m. 


PRESENT : Alderman Harcourt, Chairman 

Alderman Boyce 
Alderman Ford (Items 4 - 7 ) 
(On civic business prior to 
meeting) 
Alderman Kennedy (Items 1-6) 
Alderman Puil 

CLERK TO THE 

COMMITTEE : M. L. Cross 


CONSIDERATION AND RECOMMENDATION 

1 . Status of Major Development Permit Applications 

Mr. A. Floyd, Development Permit Group, reported verbally on 
the following major development permit applications received: 

(a) DPA »84535 (Preliminary) 
1040 Pacific 

- to erect 7 storey, 112 dwelling unit apartment building 

- 90 underground parking spaces 

(b) DPA »84585 (Preliminary) 
865 Hornby 

- to erect 19 storey retail office/residential complex 

- 174 underground parking spaces 

(c) DPA »84455 

635 Burrard St. 

- to use site as park 

(d) DPA »84453 (Preliminary) 
2015 Beach Ave. 

- to erect 10 dwelling unit apartment building 

- 27 parking spaces 

(e) DPA »84313 

1601 West Georgia Street (Bayshore) 

- construct squash and tennis courts, restaurant, utility building 
and install 100 boat marina 

- restaurant building height: 2 storey Capprox. 29 ft.) 

- recreational complex: 1 storey Capprox. 40 ft.i 

- 766 svirface parking spaces 

(f ) DPA »84212 

1355 West 6th Avenue 

~ units^^^^ commercial/residential complex containing 223 dwelling 

- height: from 4th Ave. - 8 storey 

from Lamey's Mill Road - 11 storey 

- 275 off street parking spaces: access from south of 4th Ave 
under street, and from Birch St. *' 
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Clause No. 1 cont'd : 

With respect to Item (c) Mr. Floyd noted that the Urban Design 
Panel and the Development Permit Board have considered this appli- 
cation. Mr. R. Spaxman, Director of Planning, advised the park 
was being planned with too many unrelated bits and pieces. The 
Committee felt that as an interim measure sod and trees in buckets 
should be placed on the site and no major development undertaken 
until everyone is fully consulted and agrees with the final plan. 

With respect to Item (e) Mr. Floyd noted that the Department 
has several concerns that have been relayed to the applicants. 
A member of Council noted that if the Bayshore will be doing any 
filling it should be suggested to them that the land in the first 
block of the Harbour Park site should be used. Mr. D. M. Hickley, 
Associate Director of Planning, Central Area, indicated that the 
Bayshore would have enough fill from excavations on their own 
property. 

With respect to Item (f) Mr. Floyd advised that the application 
had been to the Development Permit Board and received preliminary 
approval subject to certain changes i.e., lowering height of 
building. A member of the Committee suggested that this application 
should be subject to the "Views from Bridges" analysis. 

Mr. Floyd noted that a report would be going to Council on 
July 24th with respect to a new development permit application 
for the proposed hotel at Hastings and Renfrew. 

A member of the Committee requested information on a develop- 
ment permit application at 16th and MacDonald that had been refused. 
Mr. Floyd noted that the application had been refused because the 
developer was requesting permission to construct 10 medical offices 
in a C-1 zone. This is a conditional use in a C-1 zone and there 
were a number of objections from neighbouring property owners. 
Mr. Spaxman noted that the matter could be considered again if 
the development basically meets the C-1 criteria with one or two 
medical offices. Planning staff would be discussing the matter 
further with the applicant. 

The following motion resulted in a tie vote and is put forward 
for Council's, 

CONSIDERATION 

THAT the "Views from Bridges" analysis be applied to the 
development permit application at 1355 West 6th Avenue. 

(Aldermen Harcourt and Puil opposed) 

RECOMMENDED 

THAT the verbal status report on major development permit 
applications be received. 


RECOMMENDATIONS 

2 . Monthly Status Report on Rezoning Applications 

The Committee considered a memorandum dated July 6, 1979 
from the Zoning Planner, forwarding the monthly status report on 
rezoning applications for the month of June, 1979 (on file in the 
City Clerk's office). Mr. R. Scobie, Zoning Division, provided 
further details on some of the applications. 


cont'd. 
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RECOMMENDED 

THAT the monthly status report on rezoning applications for 
the month of June, 1979 be received. 

3 . Alder Parking Facility - Phase 2, Area 6, False Creek 

The Committee considered a report of the City Manager dated 
June 21, 1979 (on file in the City Clerk's office) in which the 
False Creek Development Consultant recommends confirmation of 
a budget for and approval of the development procedure for the 
design and construction of the Alder parking facility in Phase 2, 
Area 6, False Creek. 

The report states in part: 

"The purpose of the parking facility is to provide parking spaces 
for visitors to the 227 residences and the 110 bed Care Facility 
underway in the first part of Phase 2, together with visitors 
to the public open spaces and to make up the shortfall in visitor 
spaces in Phase 1. 

The original design concept and approved Area Development Plan 
By-law for Phase 2 called for visitor parking at the Alder entrance 
to Phase 2. It was anticipated that there would be some surface 
parking and some fully underground parking and budget was 
established and included in the front end expenditures, an estimate 
in the amount of $325,000 (excluding landscaping which has already 
been included in the $600,000 for the Park). 

Downs Archambault/Davidson Johnston, Architects, who developed 
the design concept for Phase 2, have developed a scheme for the 
parking to accommodate 91 cars within the budget of $325,000 
(excluding landscaping)." 

"In addition, the Park Board have a need to provide security storage 
for service vehicles and equipment plus changing rooms and rest 
rooms for their maintenance staff, for the whole of the public 
open spaces on City land on the South Shore of False Creek. The 
Alder Bay location is ideal for this purpose and there are econo- 
mies, in joint use of structure and services." 

The architects believe the Park Board needs could be accommo- 
dated within a maximum of $55,000 funded through a reallocation of 
$23,715 surplus in Account 316/1103 (Development Group Costs - 
1977) and an appropriation of $31,285 from Account 316/7905 (Area 6 
Phase 1 Unappropriated). This $31,285 is an addition to the 
Phase 1 capital budget but within the approved Front End expenses, 
not all of which have been budgeted to this point. 

Mr. Bowden, False Creek Development Group, advised that it is 
proposed that some of the parking stalls (on the lower level of 
the facility) be rented to individual tenants in the Netherlands 
Association Non-Profit Rental project to overcome deficiencies 
in resident parking in that development. The remaining stalls 
at the lower level plus all of the 51 stalls on the upper level are 
for visitors to Area 6, both Phases 1 and 2 and for visitors to the 
open spaces in Phase 2. 

The procedure for design and construction would be to confirm 
Downs Archambault/Davidson Johnston as the architects and to appoint 
a contractor selected on a curriculum vitae type competition to 
work with the architect in preparing a scheme satisfactory to the 
Development Permit Board and the Building Department and within the 
budget and timetable. 


cont 'd. . 
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Mr. R. Spaxman, Director of Planning, advised that Alder Street 
is shown on the Official Development Plan as Alder Park with 
an underground garage opening up on to the park. There are other 
concerns with respect to this facility. Mr. Bowden, False Creek 
Development Group, noted that the design will be going to the 
Development Permit Board and the development permit control process 
will deal with the points the Director of Planning is concerned 
about. 

RECOMMENDED 

A. THAT Downs Archambault/Davidson Johnston be confirmed as 
the architect for the project. 

B. THAT the False Creek Development Consultant be authorized 
to conduct a curriculum vitae type competition for the 
selection of a contractor. 

C. THAT funds to cover the capital cost of the parking part 
of the facility ($325,000), which is part of the approved 
1979 capital budget for Phase 2, be now specifically 
allocated. 

D. THAT the Park Board maintenance area be funded through 
a re-allocation of $23,715 surplus in Account 316/1103 
(Development Group Costs - 1977) and an appropriation 

of $31,285 from Account 316/7905 (Area 6 Phase 1 Unappro- 
priated) . 

4. Parking and Pedestrian Streets - 
False Creek, Area 6, Phase 1 

The Committee considered a report of the City Manager dated 
July 10, 1979, forwarding a report of the False Creek Development 
Consultant dated June 21, 1979 (on file in the City Clerk's office). 

The report of the City Manager notes that the three False Creek 
items before the Committee this day - Alder Parking Facility, 
Parking in Pedestrian Streets and False Creek Daycare Centre (s) 
are interrelated. 

The purpose of the report of the Development Consultant is 
to outline the difficulties encountered in implementing City 
policies related to reduced parking standards and pedestrian streets 
in Area 6, Phase 1, False Creek and to make recommendations to mini- 
mize or overcome these difficulties. The report outlines the 
attitudes of residents towards the concept, the changes to date, 
the deficiency in parking, evaluations of the regulations and 
proposed solutions. The solutions are discussed in three categories - 
parking information/regulation systems and deliveries to the Spruce 
Liveaboard Marina. 

The report of the City Manager states in part: 

"The report notes that resident and visitor parking generally have 
been reduced below normal City standards as part of the de-emphasis 
of the automobile. 

Abuse of the City street system and of the available (uncontrolled) 
off street parking by visitors, owners, and boaters has created 
problems in the operation of the street and parking systems. 
Nonetheless, the Development Consultant advises that the policy 
of de-emphasizing the automobile is a good one which is supported 
by the residents and which can work if planned parking lots are 
constructed and some changes are made, as follows: 


cont 'd. 
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"1) construction of parking lots at Heather, School 

Playfields, and Alder Bay (both visitor and resident 
parking); these subjects were covered in previous 
reports and the report at Committee today re Alder 
Parking. 

2) implementation of pay parking for visitors and some 
residents to control usage. 

3) revenue from parking, after deduction of costs, to be 
controlled by residents, to fund community programs. 

4) improve traffic information and regulation system 

- bollards, signing. 

5) delivery system to Spruce Liveaboard Marina - introduces 
two way traffic along Scantlings avenue for a trial period. 

There is general agreement that pay parking is a necessary control 
measure. There is a significant disagreement related to allocation 
of parking revenue to community programs . 

The False Creek Development Consultant suggests that residents 
should control parking revenue because the parking lots capital 
costs will be recovered from ground lease revenues. The Director 
of Finance argues that recovery of the costs of parking from 
lease revenues does not imply that residents should have control 
over the facilities and revenues therefrom. He notes that 
frequently major developments must pay costs of civic facilities 
related to the development, but do not as a consequence control 
the civic facilities. He notes a major concern about the precedent 
of applying revenues from a civic asset to finance community 
activites directly without going through the normal City budget 
process. The Director of Finance opposes both the general principle 
and its application to daycare centres as proposed by the Director 
of Social Planning." 

Mr. R. Fenton, President of the False Creek Community Associ- 
ation, expressed the concerns of the residents with' respect to 
traffic and parking. The community association has attempted to 
find a solution but has come to the conclusion that pay parking 
might be the only solution, however, the residents are concerned 
that this could be double taxation as originally the parking was 
to have been provided at no cost. If pay parking is approved the 
residents feel any net revenue should be utilized by the community. 

Ms. A. Campbell, resident and member of the False Creek Community 
Association, noted that their livability is being threatened by the 
over parking and violation of pedestrian streets. Ms. Campbell 
felt that if utilization of the revenue from the pay parking is 
taken out of the residents' hands the livability will be destroyed 
and False Creek will become a transient community. She reiterated 
the fact that the revenue from pay parking should be utilized by 
the residents for community facilities. 

In answer to a statement that if the City gets all the revenue 
from parking they will be getting more money out of False Creek 
than other areas of the City, several Aldermen advised that the 
residents do not seem to have an understanding of how many extra 
costs are involved and how much the City has subsidized the False 
Creek community. It was suggested that the residents meet with 
Council and senior officials to understand the amount of subsidi- 
zation that is going on in False Creek as opposed to other neigh- 
bourhoods . 


cont 'd. 
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The Committee agreed with the Director of Finance and City 
Engineer that a precedent would be set if revenues from a civic 
authority were given directly to finance community facilities 
without going through the normal City budget process. 

After considerable discussion the Committee, 

RECOMMENDED 

A. THAT the principle of pay parking be approved in Area 6, 
False Creek. 

B. THAT the False Creek Development Consultant, the City 
Engineer, and the Director of Finance be requested to 
work out a proposal with the False Creek Community 
Association and a parking operator for implementation 
and management of the pay-parking visitor parking lots 
in Area 6, False Creek. 

C. THAT the False Creek Development Consultant and the 
Director of Finance in consultation with the City Engineer, 
be requested to work out a proposal to rent some stalls 

in the proposed Alder Parking Structure to individual 
tenants in the Netherlands Association Non-Profit Rental 
project, for report back to Council. 

D. THAT the False Creek Development Consultant and the City 
Engineer be requested to work out the details of the 
information/regulation and delivery systems in co-opera- 
tion with the False Creek Community Association, and to 
implement these at the earliest possible date, it being 
recognized that any regulations requiring a resolution 
of Council be referred back to Council. 

E. THAT the False Creek Development Consultant and the 
City Engineer in consultation with the False Creek 
Community Association be requested to work out the 
details of the drop-off point for the Spruce Marina 

and the use of Scantlings for a trial period of 3 months 
from date of completion of the drop-off area and to 
monitor its success for report back as necessary at 
the end of the trial period. 

(Alderman Harcourt wished to be recorded as opposed to the 
deletion of allocation of parking revenues to community progreims) 

5 . False Creek Daycare Centre (s) 

The Committee considered a report of the City Manager dated 
June 19, 1979 (on file in the City Clerk's office) in which the 
Director of Social Planning requests direction regarding the number 
of daycare centres to be provided for False Creek and Fairview 
Slopes residents and consideration of the financial implications 
of same. 

The report states in part: 

"Prior to January, 1977, the plan for False Creek included two 
daycare facilities - one in Phase 1 and a second in Phase 2. 
When the Phase 1 facility was completed at the end of 1976, it 
did not meet Community Care Facilities Licensing requirements. 
In January, 1977, Council considered two alternative locations 
for the Daycare Centre: 1) continuance at Hodson Manor; or 2) 
the present Laurel Bridge site. Council chose Laurel Bridge. 


cont'd. 


The foregoing are the Minutes of the Vancouver 
City Council (Regular) meeting of February 2, 19 
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"It is not clear whether the Laurel Bridge facility is to be 
considered as a permanent Daycare Centre for Phase 1 or as an 
interim facility until the Phase 2 facility is complete (mid 1980) . 
As the planning for the Phase 2 facility is now underway it is 
essential that the question be answered as to whether one or two 
Daycare Centres are to be provided and to consider how the opera- 
tional subsidies will be handled." 

"Given the current waiting list and survey of Phase 2 families 
there is sufficient demand at this time to justify 2 Daycare 
centres for the False Creek area. However, the actual demand 
in 1980 cannot be projected with any accuracy at this time as 
evidenced by the fluctuating vacancy rate over the past 2 years. 
It would be prudent planning to continue with the planning and 
development of the Phase 2 Daycare as a permanent facility to 
serve False Creek area residents while providing a contingency 
for a second centre at the Laurel Bridge should demand justify 
it next spring when Phase 2 residents have moved in. Recognizing 
the above factors, the Director of Social Planning and the 
False Creek Development Consultant will meet with the False 
Creek Daycare Society and other appropriate organizations to 
discuss and determine who will operate the Phase 2 Daycare facility." 

The Director of Social Planning recommended: 

1. Planning continue for the Daycare Centre in the Phase 
2 Wellington development; 

2. The need for Daycare in the False Creek area be reviewed 
in the Spring of 19 80. If the need justifies 2 Daycare 
Centres , then consideration be given at that time to keep- 
ing the Laurel Bridge Daycare facility on a year to 

year basis. 

3. The Director of Social Planning and the False Creek 
Development Consultant continue to meet with the Director 
of Community Care Facilities Licensing, the False 
Creek Daycare Society and other appropriate organizations 
to plan the design and operation of the Phase 2 Daycare 
centre . 

4. Revenue accrued from the pay parking facility in False 
Creek be used to cover the rental costs of the Daycare 
Centre (s) plus the estimated $4000 in capital improve- 
ments for the Phase 2 facility. 

The Director of Finance does not agree with the proposal to 
use the excess revenues to directly support the community programs 
in view of the precedent it would set in taking City assets and 
using the revenues to finance community activities without having 
the expenditures subject to the City's general budget process. 
He recommends that the Committee not approve Recommendation 4 of 
the Director of Social Planning. 

The Committee, 

RECOMMENDED 

A. THAT planning continue for the Daycare Centre in the 
Phase 2 Wellington development. 


cont'd. . . . 
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B. THAT the need for Daycare in the False Creek area be 
reviewed in the Spring of 1980 and if the need justifies 
2 Daycare Centres, then consideration be given at that 
time to keeping the Laurel Bridge Daycare facility on a 
year to year basis. 

C. THAT the Director of Social Planning and the False Creek 
Development Consultant continue to meet with the Director 
of Community Care Facilities Licensing, the False Creek 
Daycare Society and other appropriate organizations to 
plan the design and operation of the Phase 2 Daycare 
centre . 

6. False Creek, Area 6, Phase 2 - 
Interface with Granville Island 

The Committee considered a report of the City Manager dated 
July 3, 1979 (on file in the City Clerk's office) in which the 
False Creek Development Consultant provides an outline of the 
various aspects of the interface between City property in Area 6, 
Phase 2 and the C.M.H.C. property on Granville Island. This inter- 
face represents an important open space, recreational and visual 
linkage between the two areas. The report recommends a formula 
for shared capital expenditures and on-going maintenance responsi- 
bilities . 

The report notes that over the past few months the False Creek 
Development Group have held a series of discussions between the 
Park Board staff and officials of the C.M.H.C. Granville Island 
management team to determine a realistic formula which would 
achieve economies through shared capital and maintenance contracts. 
General agreement has been reached. 

The report outlines the major elements of the proposal, < 
maintenance responsibilities and costs: 

(a) Natural Bay Shoreline 

- maximum capital cost to the City for the contract is $43,000 
which is included within the $600,000 approved capital expen- 
diture for the public open space for Phase 2 

- ongoing maintenance on City property will be undertaken 

by the City and on Granville Island by C.M.H.C, Granville 
Island 

- dredging extreme west end of Alder Bay - $31,838, split 
60% C.M.H.C, Granville Island and 40% City ($12,735 from 
the Phase 2 Capital - Unappropriated) 

(b) Pile Supported "Bridge" 

- C.M.H.C. Granville Island to be responsible for the capital 
and maintenance of the "Bridge" and a property encroachment 
entered into for the maintenance of work on City property 

(c) Grassed Open Space 

- the city (through the Park Board) managed by the False 
Creek Development Group to be responsible for the construc- 
tion (including irrigation) 

- the total capital cost to be divided between the City and 
C.M.H.C, Granville Island on a pro-rated area basis 

- water for irrigation of this feature to be the responsibility 
of the City (through the Park Board) 

- the maximum capital cost is $50,830 split 66% to C.M.H.C, 
Granville Island and 34% to the City ($17,283 included 
within the $600,000 approved capital expenditure for the 
public open space for Phase 2) 

- ongoing maintenance of the feature to be carried out by the 
Park Board on behalf of the City and C.M.H.C, Granville 
Island 

cont'd. . . . 
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(d) Water Bodies 

- C.M.H.C., Granville Island to be responsible for hiring the 
contractor or contractors to carry out this work in consul- 
tation with the False Creek Development Group, the cost 
agreed to by C.M.H.C., Granville Island and the False Creek 
Development Group. The shared capital cost is estimated 

at $352,000 of which the City will be responsible for a 
maximum $75,000 to be provided from the Phase 2 Capital - 
Unappropriated . 

- Day-to-day maintenance (cleaning of debris, etc.) and maintenance 
of water circulating equipment to be undertaken by C.M.H.C., 
Granville Island. 

- Maintenance of the edge treatment to be the separate respon- 
sibilities of the City and Granville Island. 

C.M.H.C., Granville Island have approved budgets for the 
capital expenditures for the Natural Bay Shoreline and pile sup- 
ported "Bridge" in 1979 but have only budgetted for their proportion 
of the Grassed Open Space, dredging and Water Bodies for 1980. 

Because of the City's desire to have Grassed Open Space and 
the dredging completed in 1979, it is proposed to charge the whole 
of the capital cost of these two items to the City account in 1979 
and for C.M.H.C. to reimburse the City in the amount of $52,650 
in 1980 on the basis of a formal agreement between the City and 
C.M.H.C. This agreement would be signed prior to any undertaking 
of financial commitment on the part of the City. 

Before payment of any funds, C.M.H.C. Granville Island will 
submit documentation of expenditures for approval of the False Creek 
Development Group and the Director of Finance. 

RECOMMENDED 

A. THAT the Capital and Maintenance responsibilities for 
the - 

i) Natural shoreline 

ii) Pile supported bridge 

iii) Grassed open space 

iv) Water bodies 

be approved. 

B. THAT the capital cost of dredging in Alder Bay in the 
siam of $12,735 be approved as an addition to the False 
Creek budget. 

C. THAT the capital cost of creating the Water Bodies in 
the sum of $75,000 be approved as an addition to the 
False Creek budget. 

D. THAT the City provide the necessary financing for work 
on Granville Island related to the Grassed Open Space 
and the dredging prior to 1980, at which time costs 
chargeable to C.M.H.C. will be recovered through provi- 
sion of a formal agreement between the City and C.M.H.C. 
which is to be signed prior to any financial commitment 
on the part of the City; source of funds if approved 

to be Property Endowment Fund - General . 

E. THAT the Director of Legal Services in consultation 
with the Director of Finance and False Creek Development 
Consultant be requested to prepare the appropriate agree- 
ments for recovery of financing provided by the City 
prior to 1980, maintenance arrangements, cost sharing 
for Capital improvements and property encroachments, 

as described in this report, for execution by C.M.H.C. 
and the City. 
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7 . Review of the Fairview Slopes Policy Plan - Progress Report 

The Committee considered an information report of the City 
Manager dated June 21, 1979 (on file in the City Clerk's office) 
in which the Director of Planning informs the Committee of the 
progress regarding processing of the comments received on the 
draft Fairview Slopes Development Plan and suggests a revision to 
the scheduling of programmed work items in terms of priorities. 

The report notes that the Planning Department has received 
a greater number of comments and written responses to the proposed 
Fairview Slopes Development Plan than was anticipated. In general 
terms, these responses show that: 

i) The consensus on the changes proposed to the design 

Guidelines, the Planning Policies and Objectives and the 
preservation of existing houses is that these are acceptable 
as proposed. 

ii) The sections of the Development Plan dealing with view 

corridors, industry in sub-area 3, open space/streetscape 
and traffic and parking have not been satisfactorily 
resolved in terms of community aspirations. 

iii) To a lesser extent, there are concerns related to floor 

space ratio and the exclusion of storage and recreational 
floor space. 

It is apparent that certain sections of the draft Development 
Plan require careful re-evaluation and possibly revision. Limited 
progress is being made on this task due to the work priorities for 
staff. Furthermore, a revised draft By-law should not be considered 
at a Public Hearing in the summer months if possible. 

A major concern of those responding to the Development Plan is 
the Open Space/Streetscape . City staff in the Planning and Engi- 
neering Departments have been co-operating to prepare a streetscape 
plan for 7th Avenue in the Fairview Slopes. Much of the preliminary 
work has been completed but the design work has been held up by 
other priorities. 

Preliminary designs and a report on the undergrounding of 
wiring for the 7th Avenue streetscape was presented and discussed 
with the community at a meeting held on June 28th. 

Design proposals will consider the limited capital funds pos- 
sibly available for the project. The distribution of costs for the 
streetscape design will be broken down into two parts: 

1) property owners will be assessed a share of costs on the 
basis of the local improvement procedure for costs equi- 
valent to City standards for street improvements; 

2) additional costs due to beautif ication improvements would 
be an additional assessment to the property owners. 

There is an urgent desire to make progress with the streetscape 
design. A consultant is about to be engaged to assist City staff 
at a cost not to exceed $4,000. Of this amount, $3,000 is available 
from the Director of Planning 's consultant budget and the remaining 
$1,000 will be obtained from members of the community. This was 
confirmed at the June 28 meeting. A special task force of four 
members of the Fairview Slopes community has agreed to act as a 
liaison group during the finalization of the design. City staff 
from both the Planning and Engineering Departments will need to 
work closely with the consultant and the community task force in 
order to provide for continuity when the design process is completed. 


cont'd. 
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The terms of reference for the streetscape project are presently 
under discussion with the consultants, the community task force. 
Planning and Engineering staff and will be mutually agreed to before 
the study is commenced. It is roughly estimated that the basic 
design can be completed in mid August. A further community meeting 
would then be held in early September before reporting back to 
City Council. 

Mr. D. M. Hickley, Associate Director, Central Area, stated 
that Rhone and Iredale Architects would be retained as the consul- 
tant as the necessary work could not be done in house on time. 

Mr. E. Martin, Projects Engineer, advised that the Engineering 
Department had a staff person familiar with this kind of project 
and felt confident the Engineering Department could do it in house 
and make it a priority. 

A member of the Committee was against the retention of a 
consultant utilizing $3,000 of City funds, regardless of whether 
the funds are available, to do a project that can be done in house. 
He also strongly objected to retaining a consultant whose office 
is on the street in question. 

A member of the audience stated that if the residents do not 
have any objection to the consultant and are willing to put up a 
portion of the fee. City representatives should not object. 

Although the funds are available in the Planning Department 
budget and no formal motion for approval to use the funds is re- 
quired, the Committee, for record purposes, 

RECOMMENDED 

THAT a consultant be retained to undertake the Fairview Slopes 
7th Avenue Streetscape Project, at a cost not to exceed $4,000, 
funds to be cost-shared $3,000 from the Planning Department 
Consultant Budget and $1,000 from the residents. 

(Alderman Puil wished to be recorded as opposed. He also 
put forward a motion, which LOST with Aldermen Boyce, Ford 
and Harcourt opposed, that the Planning Department not use 
$3,000 of their Consultant Budget to retain Mr. R. Iredale 
in this particular case, on a matter of principle as he has 
an office on the street and is directly involved.) 

8 . Rezoning Application - 3551 Kingsway 

Council on July 10, 1979 when considering a clause in the 
Manager's Report (Building and Planning) dated July 6, 1979 (on 
file in the City Clerk's office) noted that the applicant. Dr. 
Whittaker, wished to address it this day. Council resolved: 

"THAT the rezoning application - 3551 Kingsway, be referred 
to the Standing Committee on Planning and Development as 
soon as possible and Dr. Whittaker be invited to appear 
before the Committee when this matter is being considered." 

In the Manager's Report, the Director of Planning advises 
that an application had been received to rezone the property at 
3551 Kingsway from RT-2 Two Family Dwelling District to C-2 Com- 
mercial District for the purpose of 'development for general 
business purposes'. 


cont'd. 
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This property is affected by the policy statements adopted by 
Council as a result of a study by the Kingsway Task Force. 

The report thoroughly outlines the property, and four alternatives 
for its development: 

a) retain existing RT-2 zoning 

b) rezone to C-2 (requested by applicant) 

c) rezone to new 'general business" commercial district 

d) rezone to CD-I Comprehensive Development District 

The Director of Planning recommended that Dr. Whittaker's 
rezoning application to C-2 Commercial not be approved and that the 
applicant be advised that consideration would be given to rezoning 
this site plus three RT-2 lots to the west to CD-I. 

Dr. Whittaker presented a letter dated July 12th to the 
Committee (copy circulated) noting that the area appears to be 
suitable for rezoning to commercial because of the number of 
business and potential business establishments in the immediate 
vicinity. 

The Committee, 

RECOMMENDED 

A. THAT the rezoning application be NOT approved. 

B. THAT the applicant be informed that consideration would 
be given to an application to rezone the site and the 


three RT-2 lots to the west to CD-I Comprehensive Develop- 
ment District which would include an acceptable detailed 
scheme of development in compliance with the recommenda- 
tions of the Kingsway Task Force (as approved by Council 
on October 17, 1978) and achieve a good relationship 
with the adjoining development. 


* * * * 


The meeting adjourned at approximately 3:40 p.m. 


* * * * 
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A meeting of the Standing Coininittee of Council on 
Transportation was held on Thursday, July 12, 1979, in the 
No. 1 Committee Room, third floor. City Hall, at approximately 
3:30 p.m. 


PRESENT: 


ALSO PRESENT: 
COMMITTEE CLERK; 


Alderman W. 
Alderman D. 
Alderman H . 
Alderman M. Har court 
Alderman H. Rankin 


Kennedy , Chairman 
Bellamy 
Boyce 


Alderman G. Puil 

J. Thomas 


The minutes of the meeting of June 28, 1979, were adopted. 


RECOMMENDATION 

1 . Twenty-five Additional Taxicab Licenses 

The Committee had for consideration a report dated 
June 22, 1979, submitted by Alderman Rankin, Chairman of the 
Sub-Committee re Vehicles for Hire Matters, dealing with an 
application by Superior Holdings Limited, for 25 taxicab licenses, 
which was considered by the Sub-Committee on May 31, 1979. 

Alderman Rankin reported that the Sub-Committee received 
representations from the applicant and his lawyer, officials 
of the Vancouver Taxicab Owners ' Association and individual 
taxicab drivers. The report continued: 

"It is my opinion that we should allow the twenty-five 
(25) taxi licenses which the Council decided were 
necessary in 1975; the decision at that time being a 
compromise between those who wanted the licenses wide 
open and those who wanted to take a more cautious 
position to protect the equity of the regulation number 
of 36 3 licenses that had been issued. It was my opinion 
that the latter policy should be followed, however, we 
are now in a position where we should implement the 
1975 policy. 

In considering the question of how the licenses should 
be issued, I would remind the Committee that in 1975 
the road block was that the Motor Carrier Commission 
would not assure us that the taxis that we licensed 
would have inter-municipal capability enabling egress 
from the City of Vancouver and on this basis the 
Vancouver Taxicab Owners ' Association did not take up 
the licenses at that time. 


We have now had a number of firm offers from people 
who indicate that they will buy the licenses and look 
after their own p loblems before the Motor Carrier 
Commission . 
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"I believe that the fairest way of distributing the 
licenses is to put a carefully worded advertisement 
in the newspapers inviting bids under the City's 
official tendering procedure with preference given 
to drivers who are presently in the industry and 
want to buy a cab license. I believe we can work 
this out without spelling each step out. The 
Committee can discuss this matter if they approve 
step #1, namely, the principle of whether the 
twenty-five (25) licenses should be issued." 

The minutes of the Sub-Committee meeting (on file) , were 
circulated for the Standing Committee's information. 

The Chairman noted a memorandum dated July 11, 1979 (on 
file) , in which the Director of Legal Services commented on 
the proposed method of disposing of the additional licenses 
as follows: 

"The concept of 'auctioning' taxi licenses poses 
some legal problem, which I believe should be 
given careful consideration. I believe there 
are other aspects too which should be looked at 
as this may require special regulations. For 
example, once a lice rse is disposed of by the 
City in this fashion, should we be controlling 
further disposal of these licenses. 

Another question is what steps should we take 
to prevent the license being purchased and 
'put to bed' . 

There are other problems which I also think 
should be looked into." 

Alderman Rankin reviewed his report with the Committee and 
suggested Council's decision of April 19, 1975, relating to the 
issuance of 25 additional taxicab licenses be reaffirmed and 
the means of implementing that decision be discussed. In response 
to questions, he advised the figure of 25 had been selected 
following a lengthy debate over a number of years . The method of 
distribution agreed at that time, was as follows: 

A. Twenty-five (25) licenses be issued to arivers 
with more than two years experience in Vancouver 
who hold a current taxi driver's license and do 
not own any interest in any other cab or cabs. 

B. The price per license issued be $15,000.00. 

C. The method of allocation be as follows: 

8 licenses to drivers of Black Top Cabs 
8 licenses to drivers of Yellow Cabs 
5 licenses to drivers of MacLure's Cabs 
3 licenses to drivers of Advance Cabs 
1 license to drivers of Forum Taxi, 

on tne unaerstanding that these dispatch companies 
agree to take this particular number into their 
companies, subject to the terms of their Company 
Agreements, and to give new licensees full access 
to all facilities of said company. 

Alderman Rankin suggested the City should move incrementally 
in the matter - granting 25 licenses would permit an assessment 
to be made in terms of the effect on the industry and on the earning 
capacity of drivers and small owners. 


(III - 2) 
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Clause 1 continued 

Present for the discussion were Mr. B. Hall, Superior 
Holdings Limited, and his lawyer Mr. E. Bowes; Mr. J. Dawson, 
Vancouver Taxicab Owners' Association, and the Association's 
lawyer Mr. J. Taylor; and Mr. T. Scarr, Yellow Cab Company. 

Mr. Bowes presented a brief dated July 12, 1979 (on file), 
and advised his client had been ins triomental in incorporating 
a new company to be known as Vancouver Taxi Limited. The 
application by Superior Holdings Limited was, therefore, made 
in trust for the new corporation which had eight members who 
were prepared to offer a fair, reasonable and workable 
alternative to the present owners group. 

Mr. Taylor advised the VTOA had made a commitment to offer 
dispatch service to individual drivers who might be granted the 
additional licenses, but the Association did not support the 
idea of a non- transferable license which could result in 
financing problems for the individual applicants . 


Alderman Bellamy stated the Committee should have more 
information on the implications of the proposal before making 
any commitment. He had talked to drivers who were working 
10 to 12 hours a day, six days a week, to make a living. He 
questioned the effect additional taxis would have on them. 

Alderman Harcourt felt the issue of establishing equity in 
a taxicab was very complex and he was not convinced the Committee 
had sufficient information to make a decision on the selection 
process . 

Alderman Boyce referred to the length of time the issue 
had been debated and urged a decision be made without further 
delay . 

The Chairman commented he had reservations about the City's 
moral right to charge $15,0 00 per license. He noted a number of 
taxicab drivers were present and he invited their participation 
in the discussion. Points raised during the ensuing debate were: 

drivers would not support non- transferable licenses 
because it would not be possible to establi ^ equity 
on their investment. An applicant receiving this 
type of license would have to finance his vehicle, 
equip it, and contribute to a dispatch service 
without the equity build-up which is incorporated 
in cab licenses under the present system. 

a non- transferable license issued simply on pay- 
ment of the City's $150 license fee could result 
in abuse by drivers who would have little to lose. 

what would be the criteria for selection. 

temporary licenses would have a serious impact on 
the industry. 

Following further discussion, it was the consensus of the 
Comiaittee that while the principle of issuing an additional 25 
licenses could be supported, the criteria for distribution had 
not been satisfactorily determined. 

It was, therefore, 

RECOMMENDED 

A. THAT the 1975 decision of City Council to issue 
twenty-five (25) additional taxicab licenses 
be reaffirmed. 
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B. THAT the Chairman of the Sub-Committee re Vehicles 
for Hire Matters be requested to meet with City 
officials for further discussion and report back 
on relevant questions relating to distribution of 
the licenses and specifically on whether the 
licenses should be : 

i) Transferable or non-transferable 

ii) Sold at a fixed price, i.e. $15,000.00, 
or to highest bidder 

iii) Sold en bloc or to individual applicant- 
drivers . 


2 . Airport Limousine Service 

The Committee had for consideration a Manager's Report dated 
July 5, 1979 (on file) , in which the Director of Permits and 
Licenses reported on a request that the Vehicles for Hire By-law 
be amended to provide for a new classification, namely, airport 
limousine. The request was made by the legal adviser for 
Mr. William Greveling, who proposed to operate 25 six-passenger 
vehicles to transport pre-booked passengers to and from Vancouver 
Airport. The vehicles would have no visible markings, no meters 
or radio communication and the fees would be a flat rate of 
approximately $15 per trip. 

Present for the discussion were Mr. Greveling and his 
associate Mr. A. White; Mr. E. Bodnarchuk, Classic Limousine 
Service; Mr. Mills, Bow Mac Limousine Service and Mr. J. Dawson, 
President, Vancouver Taxicab Owners' Associaticn. 

In the Manager's Report, the Director of Permits and Licenses 
stated a service such as that proposed by Mr. Greveling would 
have to be approved by Transport Canada and the Motor Carrier 
Commission. 

The Airport Marketing and Properties Division of Transport 
Canada had advised they were aware of Mr. Greveling 's interest 
but before consideration could be given to such an application 
they would have to be convinced there is a market for the service 
and they proposed carrying out a study later this year to determine 
the need. Transport Canada had expressed some concern that if no 
market existed for a strictly airport limousine service, the 
vehicles would compete with taxis at the airport and create 
problems which are now being experienced in the Toronto area. 

The Motor Carrier Branch had pointed out this type of vehicle 
was considered a taxicab under the Motor Carrier Act and they 
would require the applicant to submit satisfactory proof that 
there is a public need for this service. 

The Committee also noted a communication dated July 12, 1979 
(on file), from Mr. E.J. Theobald, General Manager and Vice- 
President, Canada, Hyatt Regency Hotel, referring to the present 
situation regarding transportation of hotel guests to and from 
the airport, and requesting the Committee's consideration of the 
following : 

"1) More taxis should be licensed and allowed to 
operate out of the Airport. 

2) The taxi companies should be allowed to use 
dispatchers at the Airport to allow thorn to 
put more than one passenger in a taxi in an 
effort to reduce costs. 
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BOARD OF ADMINISTRATION (WORKS). 1 


JANUARY 29th, 1971 . 


The following is a report of the Board of Administration: 


WORKS S, UTILITY MATTERS 


CITY ENGINEER'S REPORT 

RECOMMENDATIONS ; 

1 . Lane Improvements - New L-Lane West of 
Findlay Street from 16th Avenue to 
Commercial Drive. 


"Property owners on Commercial Drive and Findlay Street south of 
16th Avenue have petitioned for a lane to give rear access to their 
properties. All of the necessary property has now been acquired for lane 
purposes. 

The estimated cost for opening the lane, including minor alterations 
to adjoining property is $7,000. 

I RECOMMEND that an L-Lane west of Findlay Street from 16th Avenue 
to Commercial Drive be opened, graded and gravelled and that $7,000 be 
appropriated for this work from Account Code 146/791<!( Grading Unallocated 
in 1970 Capital Budget." 

Your Board RECOMMENDS that the foregoing be approved. 

2. Complaint from Canadian Westinghouse Ltd. Regarding the Award 
of Contract No. 29-70-14 for Street Lighting Luminaires 


The Deputy City Engineer and the Acting Purchasing Agent report as 
follows :- 

"On December 3, 1970, your Board accepted the recommendation 
of the City Engineer and Purchasing Agent and awarded the 
subject contract to the low bidder (Northern Electric Co. 
Ltd.) for luminaires at a total cost of approximately 
$47,000.00. 

Identical prices were offered by all tenderers, but Northern 
Electric Ltd. was considered to be the low bidder because of 
the Council policy which allows a credit of 5% of the local 
content, when evaluating tenders. 

On December 29, 1970, Canadian Westinghouse Ltd. challenged 
the basis for the award, and contended that Northern Electric 
could not prove the amount of local content stated on their 
tender, and that any figure beyond i^es tinghouse ' s estimate 
of 18.5% was unrealistic. 

On their tender, the average of Northern Electric* s local 
content estimates was approximately 74%, but after tenders 
closed they revised their estimates to an average of approxi- 
mately 55%. They stated that this revision was necessary 
because they could not obtain locally made ballasts, as planned. 

/continued . . 
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Clause 2 continued 

"3) Bus service from the Airport should at least 
stop at all hotels over 300 rooms free of 
charge. We are the largest hotel in Vancouver 
and are being refused service unless we are 
prepared to pay, whereas the Hotel Vancouver 
enjoys free transportation. 

4) If a subsidy is necessary, all hotels served 
should pay and also have the possibility of 
reducing the subsidy by the number of passengers 
put on the buses . 

5) If bus service cannot be provided to all the 
major hotels, then the buses should only stop 
at the Bus Terminal. This would ensure that 
no one hotel has a competitive edge." 

The City License Inspector noted a communication dated 
July 4, 1979 (on file), from Mr. R. Pedersen, Supervisor, 
Airport Marketing, Transport Canada, which discussed aspects of 
applicable government concession operations regulations, drew 
attention to the lack of curb space at Vancouver Airport and 
concluded as follows: 

"We are presently actively reviewing the taxi situation 
at Vancouver International, and would have had a basic 
market research study underway now at Vancouver Inter- 
national had it not been for the freeze on government 
spending imposed by the new government. Hopefully, we 
will obtain funding for the study in the next couple 
of weeks. The second phase of this study will deter- 
mine, among other things, the demand for a limousine 
type service at Vancouver International. If a 
significant demand exists and if airport management 
could allocate space on the processing curb for 
limousine operations, then action will be taken to 
introduce the service." 

Mr. Armstrong advised the Committee there was conflict in Toronto 
caused by competition for taxicab fares. 

Mr. Greveling adtiressed the Committee and advised limousine 
services normally operated seven passenger vehicles. He had no 
vehicles at present but proposed to operate six passenger cars 
which had all the amenities of a personal automobile but would 
be driven by a uniformed chauffeur. 

Mr. Bodnarchuk and Mr. Mills, responding to questions from 
the Committee, advised they operated 12 and 15 limousines 
respectively. Mr. Dawson submitted the non-marked vehicles 
proposed by Mr. Greveling would be taxicabs brought into 
operation "through the back door". 

Following discussion, it was 
RECOMMENDED 

A. THAT no action be taken to qimend the Vehicles 
for Hire By-law pending completion of a study 
by Transport Canada, which is intended to 
determine the need for such a service. 

B. THAT Transport Canada be requested to complete 
the study as quickly as possible. 

C. THAT City Staff be requested to investigate 
the operation of airport limousine services 

in other cities for report back to the Committee. 


* * * * * 



The meeting adjourned at approximately 5:10 p.m. 


REPORT TO COUNCIL 
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STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


July 12, 1979 


A meeting of the Standing Committee of Council on 
Finance and Administration was held on Thursday, 
July 12, 1979, at 3:30 p.m., in the No. 3 Committee Room, 
third floor. City Hall. 


PRESENT: Alderman Puil, Chairman 
Alderman Ford 
Alderman Gerard 
Alderman Little 
Alderman Marzari 

CLERK: E. Bowie 


RECOMMENDATION 

1. Request for Civic Grant - Co-op Radio 

The Committee had for consideration a Manager's Report 
dated June 28, 1979, in which the Director of Finance reports 
on the grant request from Co-op Radio in the amount of 
$4,119.00 to co-sponsor the broadcast "Live from City Hall" 
for the 1979-80 program year. 

The report details the operating expenses and sources 
of revenue for 1978. 

City Council on August 29, 1978 approved a grant to this 
organization for their 1978-79 program year in the amount of 
$3,945. This grant was provided from the "other grant" 
category. 

It was noted in discussion that a grant in the amount 
of $1,000.00 was approved on March 6, 1979 for this organi- 
zation in support of cultural programming. 

Ms. Sheila Fruman and Mr. Syd Portner of Co-op Radio 
were present at this meeting. 

After a short discussion, during which Co-op Radio were 
directed to make their grant application through the Social 
Planning Department in the Spring of the year when all 
grants are considered, the Committee 


RECOMMENDED 

A. THAT a grant be approved to Co-op Radio to 
assist in its broadcast "Live from City Hall" 
and, further, that the City Manager's office 
report on the details of this grant directly 
to Council. 

B. THAT the source of funding for this grant 
be from the Contingency Reserve. 

(Alderman Puil wished to be recorded as opposed) 
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Report of Standing Committee 
on Finance and Administration 
July 12, 1979 


(IV-2) 


2 . Police Fleet Management System 

The Committee had for consideration a Manager's Report 
dated June 21, 1979, in which the Chief Constable and City 
Engineer reported on the Police Fleet Management System and 
the staffing requirements of the Police Department's 
Automotive Section. 

The report recommends that the job classifications 
within the Automotive Section be modified from the current 
complement of : 

Five - Automotive Servicemen (Police Department) - Civilians 
One - Compound Attendant (Permanent) - Civilian 
Four - Compound Attendants (Temporary) - Civilians, 

- ten positions in total, to 

Nine - Police Fleet Attendants - Civilians (permanent) . 

Staff saving of over $20,000 annually can be realized by 
implementing the above proposal along with modified methods 
and procedures. The classification and rates of pay for the 
new position of Police Fleet Attendant will be determined by 
the Director of Personnel Services. 

The report goes on to detail the existing system and 
procedures in the Automotive Section and the advantages to 
be gained from the proposed system. 

Superintendent Lister and Inspector McLeod were present 
for discussion of this matter. 

While the Committee were in agreement with the proposed 
reclassification, and the increased efficiency of operation, 
concern was expressed regarding the additional funds 
required for the balance of 1979 from Contingency Reserve 
($20,000) and following discussion of this with Superintendent 
Lister and Inspector McLeod, the Committee 

RECOMMENDED 

A. THAT the five Automotive Servicemen, one Compound 
Attendant (Permanent) and four Compound Attendants 
(Temporary) be replaced by a new classification of 
nine Police Fleet Attendants, subject to classifi- 
cation by the Director of Personnel Services. 

B. THAT the City Manager report back to the Standing 
Committee on Finance and Administration on the 
possibility of providing the additional funds 
required for the balance of 1979 ($20,000) by 
reallocation of funds in the existing Police 
Department budget. 


******************** 

The meeting adjourned at approximately 4:00 p.m. 


******************** 
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MANAGER'S REPORT 


CLAUSE #1 REFERS 


July 19, 1979 


TO: 


Vancouver City Council 


SUBJECT: 


Request for Civic Grant - Co-op Radio 


CLASSIFICATION: CONSIDERATION 

The Standing Committee on Finance & Administration at its meeting on July 12,1979 
recommended : 

"A. THAT a grant be approved to Co-op Radio to assist in 

its broadcast "Live from City Hall", and further, that 
the City Manager's office report on the details of this 
grant directly to Council." 

The City Manager reports as follows: 

I agree that the appropriate source for any grant to Co-op Radio for "Live 
from City Hall" should be "other grants", rather than cultural or social 
service grants. 

The 1979 budget for "other grants" has been exhausted, so that this year 
the funding would have to come from Contingency Reserve. 

If Council wishes to continue to support the program, I suggest it be by 
way of a grant of $4,119 to cover the period September 1979 to August 1980, 
and that the organization be asked to apply by March 31, 1980 for any 
extension . 


The City Manager submits a grant on the above basis for Council's CONSIDERATION. 


CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 


A regular meeting of the Council of the City of Vancouver was 
held on Tuesday, August 14, 1979, in the Council Chamber commencing 
at approximately 9:30 a.m. 

PRESENT: Mayor Volrich 

Aldermen Bellamy, Boyce, Ford, Gerard, 
Kennedy, Little, Marzari, Puil 
and Rankin 

ABSENT: Alderman Har court 

CLERK TO THE COUNCIL: R. Henry 

PRAYER 

The proceedings in the Council Chamber were opened with 
prayer, offered by the Civic Chaplain, The Reverend Harry Robinson 
of St. John's (Shaughnessy) Church, Vancouver. 


CONDOLENCES 

The Mayor referred to the recent passing of Mr. A. Webster 
Freeman of the City. He also advised of the fatal accident of 
Mr. and Mrs. J. Shakespeare. Mr. Shakespeare had served the City 
on a number of its committees. 

MOVED by Aid. Little, 
SECONDED by Aid. Kennedy, 

THAT the City extend condolences to the families of 
Mr. A. Webster and Mr. and Mrs. J. Shakespeare on their recent 
passing. 

- CARRIED UNANIMOUSLY 

CONGRATULATIONS 

The Mayor congratulated Alderman Marzari on the birth of a son. 


'IN CAMERA' MEETING 

The Council was advised there were matters to be considered 
'In Camera' later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Ford, 
SECONDED by Aid. Kennedy, 

THAT the Minutes of the Regular Council Meeting of July 24, 
1979, (with the exception of the 'In Camera' portion) be adopted. 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Puil, 
SECONDED by Aid. Kennedy, 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Volrich in the Chair. 


- CARRIED UNANIMOUSLY 


Regular Council, August 14, 1979 


UNFINISHED BUSINESS 


1 . Local Improvement - Lane South of 

51st Avenue, Ontario to Quebec Streets 

Council on May 29, 1979 heard representation from Mrs. A. 
Percy requesting that the local improvement to the lane south of 
51st Avenue, Ontario to Quebec Streets, be proceeded with and 
deferred a decision pending a recanvass of the affected owners. 

Before Council this day was a report of the City Manager 
dated July 18, 1979 in which the City Engineer reported on the 
results of the recanvass. In his report the City Engineer put 
forward the following alternatives for Council's consideration: 

A. Take no action which would confirm the 
previous resolution that the project not 
proceed. 

B. Now undertake. 

Council noted a letter dated July 13, 1979 from Mr. Thomas 
S. Byrne opposing the proposed local improvement. 

MOVED by Aid. Puil, 

THAT Council take no action on the request of Mrs. Percy 
that the local improvement to the lane south of 51st Avenue, Ontario 
to Quebec Streets, be proceeded with and reaffirm its previous 
resolution of December 7, 1978 that this project not be proceeded 
with. 

- CARRIED UNANIMOUSLY 


2. Grant Appeal - 

Downtown Eastside Women's Centre 

Council on July 24, 1979 heard representations from the 
Downtown Eastside Women's Centre and a number of other people 
appealing the decision of Council to not approve a grant to the 
Centre for 1979. At that time Council deferred consideration of 
this grant appeal and requested the Director of Social Planning 
to report, after consultation with the Downtown Eastside Women's 
Centre/ on the funding required to permit this centre to continue 
operation to the end of the year. 

Before Council this day was a report of the City Manager, 
dated August 2, 1979fin which he submitted for consideration the 
report of the Director of Social Planning advising that the amount 
required by the Downtown Eastside Women's Centre to fund one salary 
from November 1, 1979 to March 31, 1980, after the termination 
of the Canada Works Project would be $5,716. The Director of 
Social Planning recommended that Council approve a grant in this 
amount for the Centre. 

MOVED by Aid. Ford, 

THAT Council approve a grant to the Downtown Eastside Women's 
Centre in the amount of $5,716 to fund one salary from November 1, 
1979 to March 31, 1980; source of funds to be Contingency Reserve. 

- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 



cont ' d. 
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UNFINISHED BUSINESS (Cont'd) 


Jintjleeea J,odrio - 
2040 ncach Avonue 

Council on July 24, 1979 heard representations on behalf of 
the Englesea Lodge Committee and deferred a Motion of Alderman 
Kennedy to the effect that eviction notices be withheld and plans 
for demolition of Englesea Lodge be halted until justification 
for the demolition has been received by Council pending a report 
on the viability of the concept presented to Council by the 
Englesea Lodge Committee. 

At that meeting Council also noted a letter dated July 24, 
1979 from the Park Board advising that the Board on July 23, 1979 
resolved that Council and the Englesea Lodge tenants be notified 
that the Board is proceeding with development drawings required 
for the issuance of development and demolition permits. 

Before Council for information was a City Manager's report 
dated August 8, 1979 in which the Director of Legal Services, 
the Director of Civic Buildings and the Supervisor of Properties 
reported on the concept presented to Council by the Englesea 
Lodge Committee, including estimated costs. In addition, the 
Director of Legal Services reported on the legal position of the 
City with respect to Englesea Lodge. The report also contained 
comments from the Superintendent of Parks and the Director of 
Planning . 

MOVED by Aid. Kennedy, 

THAT consideration of this matter be deferred for six weeks 
pending the formation of an Englesea Lodge Society with similar 
terms of reference to that of the Brock House Society. 

- LOST 

(Aid. Bellamy, .Boyce, Gerard, Little, Marzari, Puil 
and the Mayor opposed) 

MOVED by Aid. Little, 

THAT no action be taken on the Motion of Aid. Kennedy 
which was before Council on July 24, 1979. 

FURTHER THAT Council reaffirm its present position with 
respect to Englesea Lodge, this position being: 

A. That as suites become vacant, they be locked and not 
re-rented. 

B. That notices be sent to tenants before November 30, 
1979, requesting them to quit by March 31, 1980, so 
that the building may be demolished thereafter. 

C. That relocation assistance be provided to existing 
tenants as may be necessary. 

D. That demolition be approved only after plans have been 
submitted by the Parks Board indicating details of 
re-development of this site (in accordance with the 
provisions of the Zoning and Development By-law for 
demolition of residential rental accommodation) . 

- CARRIED 


(Aid. Ford, Kennedy and Rankin opposed) 
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COMMUNICATIONS OR PETITIONS 

1. Native Law Students Association: 
General Assembly Conference - 
Grant Request 

In a letter dated July 9, 1979, the Native Law Student 
Association advised that its 8th annual assembly will be held this 
year at the Chateau Granville, Granville Street, Vancouver, on the 
17th, 18th and 19th of August. 

The Association was requesting a $5,000 grant from Council 
towards the total expenses of $25,612.06. 

MOVED by Aid. Rankin, 

THAT Council approve a grant of $5,000 to the Native Law 
Student Association with funds to be taken from the 197 9 Contingency 
Reserve. 

- LOST 

NOT HAVING REC12IVED 
THE REQUIRED MAJORITY 

(Aldermen Bellamy, Boyce, Kennedy, Little, Puil 
and the Mayor opposed . ) 


MOVED by Aid. Marzari, 

THAT Council approve a grant of $2,500 to the Native Law 
Student Association with funds to be taken from the 197 9 Contingency 
Reserve . 

- LOST 

NOT HAVING RECEIVED 
THE REQUIRED MAJORITY 

(Aldermen Bellamy, Kennedy, Little, Puil and the 
Mayor opposed.) 


2. Aid for Nicaraguans - 
Grant Request 

Council noted a request from Mr. Harvey MacKinnon of Medical 
Aid to Nicaragua, to address it later this day on the group's request 
for financial support. 

MOVED by Aid. Rankin, 

THAT the request from Medical Aid to Nicaragua Committee be 
approved and this communication be deferred to later this day. 

- CARRIED 

(Aldermen Bellamy, Gerard, Kennedy and Puil opposed.) 


3 . Appointments to Ministry of 
Tourism 


Mr. Alex Kirilows, President, Board of Directors, Southwestern 
British Columbia Tourist Association, in a letter dated July 13, 
197 9, forwarded a letter sent by the Association to the Premier of 
B.C. requesting that he appoint a full time minister to the portfolio 
of the tourism industry, as well as a deputy minister for this 
department . 

The Association requested Council to forward a follow-up 
letter to the Premier supporting its request. 


Cblit'd . 
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COMMUNICATIONS OR PETITIONS (Cont'd) 

Appointments to Ministry of 
Tourism (Cont ' d ) 


MOVED by Aid. Puil, 

THAT Council concur with the request of the Southwestern 
British Columbia Tourist Association and therefore write the 
Premier of B.C. supporting the Association's request for a full 
time tourism minister and appointment of a deputy minister for 
this department. 

- CARRIED UNANIMOUSLY 


4 . Canadians for Democracy in Chile - 
Grant Request 

Council noted a letter dated August 1, 1979, from Canadians 
for Democracy in Chile advising that a special Chilean show is 
scheduled for Sunday, September 16, 197 9, at the Queen Elizabeth 
Theatre. 

The Association was requesting that the City approve a grant 
equivalent to the rental of the Theatre plus up to $400 towards 
the cost of extra stage hands, etc. 

MOVED by Aid. Rankin, 

THAT Council approve a grant of up to $1,000 towards the 
total cost of the use of the Queen Elizabeth Playhouse on Sunday, 
September 16, 1979, by the Canadians for Democracy in Chile, with 
funds to be taken from the 197 9 Contingency Reserve. 

- LOST 

NOT HAVING RECEIVED 
THE REQUIRED MAJORITY 

(Aldermen Bellamy, Gerard, Kennedy, Little, Puil 
and the Mayor opposed . ) 


MOVED by Aid. Little, 

THAT Council approve a grant of $600 towards the rental of 
the Queen Elizabeth Playhouse on Sunday, September 16, 197 9 with 
funds to be taken from the 1979 Contingency Reserve. 

- LOST 

NOT HAVING RECEIVED 
THE REQUIRED MAJORITY 

(Aldermen Kennedy, Puil and the Mayor opposed.) 


5 . Energy Conservation - 
Proposed Conference 

The Chairman of the Special Committee on Energy Conservation, 
City of Toronto, in a letter dated July 31, 1979, advised that the 
City of Toronto will be holding an energy conference on January 31, 
and February 1, 198 0. Alderman Gilbert invited the City of 
Vancouver to participate in this conference. 

The Mayor advised that Alderman Harcourt had requested that 
this matter be deferred to the meeting of August 28, 1979, to 
provide him an opportunity of speaking to it . 

MOVED by Aid. Marzari, 

THAT consideration of the letter from Alderman Gilbert, City 
of Toronto, dated July 31, 1979, be deferred to the next meeting 
of Council. 


- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIONS (Cont'd) 


6. Heritage Area Revitalization 
Program 

Ms. N. Sterne, Heritage West, Vancouver, in a letter dated 
August 3, 1979, advised that the B.C. Heritage Trust is prepared to 
receive applications from municipal Councils outlining their 
proposals for area restoration. She requested the City to investigate 
any advantages that might be available to it from the Heritage Area 
Revitalization Program (H.A.R.P.) and that if funding or cost- 
sharing by the Trust proves to be a possibility for the City, 
the Planning Department and the Heritage Advisory Committee be 
requested to consider the most appropriate program- 

MOVED by Aid. Puil, 

THAT the letter from Heritage West, dated August 3, 1979, be 
received and this matter be referred to the Heritage Advisory 
Committee for consideration and report to Council. 

- CARRIED UNANIMOUSLY 


7 . West End Policy Guidelines 

In a letter dated August 2, 1979, Ms. Carole Walker requested 
an opportunity to address Council when the City Manager's Report 
on 1127 Barclay Street - DPA No. 84184 - W.E.D. and Section 3 
(Height) of the West End Official Development Plan, was before it 
later this day. 

A similar request was received from Mr. Joe Arnaud - a resident 
of Barclay Street. 

MOVED by Aid. Little, 

THAT the delegation request be approved for a future meeting 
of Council and the relevant report of the City Manager dated 
August 8, 1979, be deferred to chat time, on the understanding that 
there be no delay in the issuance of the development permit for 
1127 Barclay Street in view of its approval by the Development Permit 
Bosurd . 

- LOST 

(Aldermen Bellamy, Boyce, Gerard, Kennedy, Puil 
and the Mayor opposed . ) 


MOVED by Aid. Rankin, 

THAT the delegation request be approved. 

- LOST (tie vote) 

(Aldermen Bellamy, Boyce, Gerard, Kennedy and 
Puil opposed.) 


8 . Cutting of Trees - 
Boundary Road 

Council noted a request from Mrs. Doris Hartley, President, 
Killarney Champlain Citizens for Action Association and three other 
persons to address it later this day when the City Manager's Report 
on Design of Boundary Road was before it. 


Cont'd 


645 


Board of Administration, January 29, 1971 (WORKS - 2) 

Clause 2 Continued 

A review was made of the manufacturing facilities of the 
tenderers, and the assembly operations, as described by 
each firm, were considered, and it was concluded that 
the Northern Electric luminaires would have a higher 
local content than the Westinghouse luminaires. Northern 
Electric were questioned on their estimate, and, at our 
request, confirmed their estimates by letter. 

It is our usual practice to accept such estimates at their 
face value because it would be extremely costly and dif- 
ficult to verify all local content statements, even if 
the firms involved would permit an audit of their books. 

It was not considered necessary, in our original recom- 
mendation, to cover another consideration which favoured 
the recommended bidder, because it appeared to be a 
stra ight- forward low bid award, in accordance with the 
Council policy which allows a credit for local content. 
The other consideration was:- 

(A) The price of refractors (the most commonly used 

spare parts) was considerably higher from Westing- 
house than they were from Northern Electric. The 
comparative prices are: 

Refractors for : Northern Westinghouse 

175 watt luminaires $5.40 $15.00 

400 watt luminaires $9.00 $18.00 

We RECOMMEND that Canadian Westinghouse Co. Ltd. be 
advised that the City has accepted the bid which will 
have the lowest over-all cost to the City." 

Your Board 

RECOMMENDS that the report of the Acting Purchasing Agent 
and Deputy City Engineer be approved. 

(Copies of the communication from Canadian Westinghouse 
Ltd. dated December 29, 1970, are circulated for the 
information of Council. ) 

3 . Prior Approval for Purchase of a Paint Heater 

The City Engineer reports as follows. 

"A request for a paint heater for the roadmarking jeep 
was included in the Traffic Division's 1971 Revenue 
Budget Submission. The following explanation was 
given for this request. 

For several years we have received complaints that 
over the Winter our traffic paint lines have deterio- 
rated badly. This matter has been brought up in 
Council on a number of occasions. At the Council 
meeting of March 25, 1959, Alderman Broome referred 
to the condition of the white line markings on road- 
ways and requested a report on the action being taken 
to repaint these lines. At the Council meeting of 

/ continued 
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COMMUNICATICNG OR PETITIONS (Cont'd) 


Cutting of Trees - 
Boundary Road (Con t'd) 

MOVED by Aid. Rankin, 

THAT the roqaents bo approved and the d<?loqationM 
be heard later this day when the relevant report of the City Manager 
dated August 9, 1979, is before Council for consideration. 


The Red Door Rental Aid Society, in a letter dated August 8, 
1979, requested an opportunity to again address Council to appeal 
Council's decision to not approve an additional grant to this 
Society. The Society stated that certain factors have made it 
necessary for it to appeal Council's decision. 

The City Clerk, in a note to Council, advised that it had 
approved a grant to the Red Door of $26,000 on April 3, 1979, 
(the Society had requested $43,508). On May 15, 1979, Council heard 
an appeal from Red Door, but did not approve any additional funds. 

MOVED by Aid. Rankin, 

THAT the request of the Red Door Rental Aid Society to appear 
before Council to again appeal Council's decision on its 1979 
grant request be approved . 


- CARRIED UNANIMOUSLY 


9. 


Red Door Rental Aid - 
Grant Appeal 


- LOST 


(Aldermen Bellamy, Boyce, Gerard, Kennedy, Puil 
and the Mayor opposed . ) 


Council took no further action in this matter. 
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CITY MANAGER'S REPORTS 


A. MANAGER'S GENERAL REPORT 
AUGUST 10, 19 79 


Works & Utility Matters 
(August 10, 1979) 


The Council considered this report which contains five 
clauses identified as follows: 


CI. 

1: 

Local Improvement - Special 



Relief Lane South of School - 



Rupert to College 

CI. 

2: 

Mobile Street Sweepers - 



Tender 35-79-05 

CI. 

3: 

Local Improvements by "Petition" 



Lane Lighting 

CI. 

4: 

Local Improvement Procedure 



By-law 

CI. 

5: 

Automotive Diesel Fuel 



Tender 56-79-3 


Local Improvement - Special 
Relief Lane South of School - 
Rupert to College 
(Clause 1) 


MOVED by Aid. Rankin, 

THAT the recommendation of the City Manager, as contained 
in this clause be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 


Clauses 2-5 inclusive 

MOVED by Aid. Rankin, 

THAT the recommendations of the City Manager, as contained 
in clauses 2, 3, 4 and 5 of this report be approved. 

- CARRIED UNANIMOUSLY 


Building & Planning Matters 
(August 10, 1979) 

The Council considered this report which contains six 
clauses identified as follows: 

CI. 1: Proposed Rezoning - S.E. Corner 

East 45th Avenue and Kerr Street 
CI. 2: Riley Park N.I. P. - Hillcrest 

Park Improvements and Melrose 

Avenue Right-of-Way 
CI. 3: Reporting Development Permit 

Applications on the North Side 

of Point Grey Road 
CI. 4: Development Permit Application 

#84496 - Floating Homes on 

Granville Island 
CI. 5: Kiwassa N.I. P. - Sign for the 

Kiwassa Neighbourhood House 
CI. 6: Kiwassa N.I. P. - Keefer Street 

Mini-Park 


Cont'd. 
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CITY MANAGER'S REPORTS (Cont'd.) 


Building & Planning Matters 
(August 10, 1979) (Cont'd.) 

Clauses 1-6 inclusive 

MOVED by Aid. Gerard, 

THAT the recommendations of the City Manager, as contained 
in clauses 1, 2, 3, 4, 5 and 6 of this report be approved. 

- CARRIED UNANIMOUSLY 

Licenses & Claims Matters 
(August 10, 1979) 

Balmoral Hotel - 

159 East Hastings Street 

(Clause 1) 


MOVED by Aid. Rankin, 

THAT consideration of this clause be deferred to later this 
day to permit the Police Department an opportunity to comment on 
the present operations of these premises. 

- CARRIED UNANIMOUSLY 

Finance Matters 
(August 10, 1979) 

The Council considered this report which contains two clauses 
identified as follows: 

CI. 1: Energy Conservation Program 
CI. 2: Investment Matters 

(Various Funds) June 1979 

Clauses 1 & 2 

MOVED by Aid. Marzari, 

THAT the recommendations of the City Manager, as contained 
in clauses 1 and 2 of this report be approved. 

- CARRIED UNANIMOUSLY 

Property Matters 
(August 10, 1979) 

The Council considered this report which contains nine 
clauses identified as follows: 

CI. 1: Renewal of Sub-lease to Ministry 

of Human Resources re 1655 Robson 

Street at $3500 per annum 
CI. 2: Expropriation for Right-of-Way 

Municipality of Delta 
CI. 3: Assignment of Leases 
CI. 4: Sale of City-owned Property 
CI. 5: Lease of City Lands to Frog 

Hollow Information Centre Society 
CI. 6: Sale of City-owned Properties 
CI. 7: Establishing a Portion of City- 
owned Property for Road Purposes 

at 57th Avenue and Culloden Street 
CI. 8: Sale of City-owned Properties 
CI. 9: Champlain Heights Community 

Services Centre Tenders for Office 

and Commercial Space 


Clauses 1-9 inclusive 

MOVED by Aid. Bellamy, 

THAT the recommendations of the City Manager, as contained 
in clauses 1, 2, 3, 4, 5, 6, 7, 8 and 9 of this report be approved. 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S REPORTS (Cont'd.) 

B. Manager's Report 
(August 8, 1979) 

Proposed Rezoning - S.E. Corner of 
W. Hastings Street and Jervis 
Street 


MOVED by Aid. Little, 

THAT the recommendation of the City Manager, as contained 
in this report be approved. 

- CARRIED UNANIMOUSLY 


C. Manager's Report 
(August 8, 1979) 

1127 Barclay Street - DPA No. 84184 
W.E.D. and Section 3 (Height) of the 
West End Official Development Plan 

MOVED by Aid. Puil, 

THAT the decision of the Development Permit Board regarding 
1127 Barclay Street be received for information. 

FURTHER THAT recommendation B of the Director of Planning 
contained in this report be amended and then approved as 
follows : 

THAT Council authorize a review by the Director 
of Planning of the Height Section of the West End 
Official Development Plan By-law together with a 
review of the West End Design Guidelines and 
Planning Policies as they relate to height . 

FURTHER THAT recommendation C of the Director of Planning 
contained in this report be approved. 

- CARRIED 

(Alderman Rankin opposed) 
Underlining denotes amendment 


D. Manager's Report 
(August 8, 1979) 

Carnegie Building - 
Construction Costs 

MOVED by Aid. Little, 

THAT the recommendation of the City Manager, as contained 
in this report be approved. 

- CARRIED UNANIMOUSLY 


E. Manager's Report 
(August 9, 1979) 

Design of Boundary Road 

For Council Action see page 21. 
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STANDING COMMITTEE AND OTHER REPORTS 


I. Report of the Standing Committee 
on Community Services 
(July 26, 1979) 

The Council considered this report which contains six clauses 
identified as follows: 


CI. 

1: 

CI. 

2: 

CI. 

3: 

CI. 

4: 

CI. 

5: 

CI. 

6: 


Family and Juvenile Court 
Community Bus for the Hastings- 
Sunrise Area 

Compulsory Treatment of Chronic 
Alcoholics 

License By-law Amendments - 
Cabarets 

Fire Upgrading Program 

Liquor Permit for Carlton Hotel 


Family and Juvenile Court 
(Clause 1) 


MOVED by Aid. Rankin, 

THAT the recommendation of the Committee, as contained in this 
clause be approved. 

- CARRIED UNANIMOUSLY 


Community Bus for the Hastings- 
Sunrise Area 

(Clause 2) 


MOVED by Aid. Rankin, 

THAT the recommendations of the Committee, as contained in this 
clause be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAj6rITY 


Compulsory Treatment of 
Chronic Alcoholics 
(Clause 3) 

When considering this clause. Council noted a letter dated 
August 2, 1979 from the Chairman of the Alcohol and Drug Commission 
advising that the Minister of Health is of the opinion that the 
responsibility for the care of chronic alcoholics does not fall 
within the purview of his Ministry. Therefore, the Alcohol and Drug 
Commission will not participate in any further discussions on this 
topic . 

MOVED by Aid. Rankin, 

THAT the recommendation of the Committee contained in 
this clause be approved. 

FURTHER THAT the City Manager contact the Provincial Government 
departments referred to in the recommendation to determine areas 
of responsibility in this matter, for report back to the Community 
Services Committee. 

- CARRIED UNANIMOUSLY 


Cont'd. 
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STANDING COMMITTEE AN'^ OTHER REPORTS (Cont'd.) 


Report of the Standing Conunittce 

on Community Services 

(July 26, 1979) (Cont'd.) 


License By-law Amendments - 
Cabarets 

(Clause 4) 


MOVED by Aid. Rankin, 

THAT the recommendations of the Committee, as contained in 
this clause be approved. 

- CARRIED UNANIMOUSLY 


Fire Upgrading Program 
(Clause 5) 


When considering this clause the Mayor advised that he has 
had an indication that the Rental Housing Council wishes to address 
Council on this matter at a future meeting. 

MOVED by Aid. Rankin, 

THAT consideration of this clause be deferred to permit a 
representative of the Rental Housing Council of B.C. to address 
Council on this matter. 

- CARRIED UNANIMOUSLY 


Liquor Permit for Carlton Hotel 
(Clause 6) 

MOVED by Aid. Rankin, 

THAT the recommendation of the Committee, as contained in 
this clause be approved. 

- CARRIED 

(Alderman Kennedy opposed) 


Report of the Standing Committee 

on Planning & Development 

(July 26, 1979) 

The Council considered this report which contains three 
clauses identified as follows: 


CI. 1: 
CI. 2: 


CI. 3: 


Shaughnessy Planning Study 
Residential Rehabilitation 
Assistance Program (RRAP) 
Status Report - July 1979 
Interim Parking - North Side 
of 10th Avenue between Cambie 
and Yukon Streets 


Shaughnessy Planning Study 
(Clause 1) 


MOVED by Aid. Puil, 

THAT the recommendation of the Committee, as contained in 
this clause be approved. 

- CARRIED UNANIMOUSLY 


Cont'd. 
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Report of the Standing Committee 

on Planning & Development 

(July 26, 1979) (Cont'd.) 

Residential Rehabilitation Assistance 
Program (RRAP) Status Report - 
July 19 79 

(Clause 2) 


MOVED by Aid. Kennedy, 

THAT the recommendations of the Committee, as contained in 
this clause be approved. 

- CARRIED UNANIMOUSLY 


Interim Parking - North Side of 
10th Avenue between Cambie and 
Yukon Streets 

(Clause 3) 


When considering this clause Council noted a request from 
Mr. N. Davidowicz to address it when this matter is before it on 
August 28, 1979. 

MOVED by Aid. Rankin, 

THAT the recommendation of the Committee contained in this 
clause be approved. 

FURTHER THAT the request of Mr. N. Davidowicz to address 
Council on this matter be approved and he be heard when Council 
receives the report reference from Civic officials on August 28, 197 


- CARRIED UNANIMOUSLY 
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RISE FROM COMMITTEE OF THE WHOLE 

MOVED by Aid. Bellamy, 

THAT the Conunittee of the Whole rise and report. 


- CARRIED UNANIMOUSLY 


MOVED by Aid. Bellamy, 
SECONDED by Aid. Ford, 

THAT the report of the Committee of the Whole be adopted . 

- CARRIED UNANIMOUSLY 


BY-LAWS 


1. A BY-LAW TO AUTHORIZE THE ISSUE 
OF A DEBENTURE IN THE AMOUNT OF 
$6,000,000 TO CENTRAL MORTGAGE 
AND HOUSING CORPORATION 


MOVED by Aid. Puil, 
SECONDED by Aid. Little, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Puil, 
SECONDED by Aid. Little, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


2. A BY-LAW TO AMEND BY-LAW NO. 4450, 
BEING THE LICENSE BY-LAW 
(Entrance and other requirements 
for cabarets) 

MOVED by Aid. Rankin, 
SECONDED by Aid. Gerard, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Rankin, 
SECONDED by Aid. Gerard, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 


- CARRIED UNANIMOUSLY 
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BY-LAWS (Cont'd) 


3. A BY-LAW TO AMEND BY-LAW NO. 2193, 
BEING THE FIRE BY-LAW 


MOVED by Aid. Rankin, 
SECONDED by Aid. Gerard, 

THAT the By-law be deferred pending the hearing of 
representations from interested parties. 

- CARRIED UNANIMOUSLY 


MOTIONS 


A. Allocation of Land for 
Lane Purposes 

(All that portion of Lot 12, except 
that part included in Grandview Highway 

(Reference Plan 1747), Block 8, 
Southwest 1/4 Section 34, Town of 
Hastings Suburban Lands, Plan 1187) 

MOVED by Aid. Puil, 
SECONDED by Aid. Little, 

THAT WHEREAS the registered owner has conveyed to the City of 
Vancouver for lane purposes land in the City of Vancouver, Province 
of British Columbia, more particularly known and described as 
follows: 

All that portion of Lot 12, except that part included 
in Grandview Highway (Reference Plan 1747), Block 8, 
Southwest 1/4 Section 34, Town of Hastings Suburban 
Lands, Plan 1187, described as follows: 

Commencing at the northwesterly corner of said Lot 12; 

Thence East, 49.8 feet, more or less, following in the 
northerly limit of said Lot 12, to the northeasterly 
corner of said Lot 12; 

Thence S 0° 18 ' W, 2 feet, following in the easterly 
limit of said Lot 12; 

Thence West, 44.8 feet, following in a line drawn 
parallel to the northerly limit of said Lot 12; 

Thence S 45° 09* W, 7.09 feet, more or less, to 
intersection with the westerly limit of said Lot 12 
at a point 7 feet southerly from the northwesterly 
corner of said Lot 12; 

Thence N 0° 18 ' E, 7 feet, following in the westerly 
limit of said Lot 12 to the point of coimnencement . 

The same as shown outlined red on plan prepared by G. 
Girardin, B.C.L.S., dated June 6, 1979, and marginally 
numbered LF 9150, a print of which is hereunto annexed. 

AND WHEREAS it is deemed expedient and in the public interest to 
accept and allocate the said lands for lane purposes; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes and delcared to form and to constitute portion of a 
lane. 
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- CARRIED UNANIMOUSLY 
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B. Allocation of Land for 
Lane Purposes 
(North 10 feet of Lot 14, 
Block 293, District Lot 526, 
Plan 590) 


MOVED by Aid. Puil, 
SECONDED by Aid. Little, 

THAT WHEREAS the registered owner has conveyed to the City of 
Vancouver for lane purposes land in the City of Vancouver, Province 
of British Columbia, more particularly known and described as 
follows : 

North 10 feet of 
Lot 14 
Block 293 
District Lot 526 
Plan 590 

AND WHEREAS it is deemed expedient and in the public interest to 
accept and allocate the said lands for lane purposes; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes and declared to form and to constitute portion of a 
lane . 

- CARRIED UNANIMOUSLY 


C. Allocation of Land for 
Lane Purposes 

(All that portion of Lot 9, Block 4, 
Northwest 1/4 of Section 49, Town 
of Hastings Suburban Lands, Plan 
1745, lying southwesterly of a line 
joining a point in the westerly limit 
of said Lot 9, 10 feet northerly from 
the southwesterly corner of said Lot 9 
to a point in the southerxy limit of 
said Lot 9, 10 feet easterly from the 
southwesterly corner of said Lot 9) 

MOVED by Aid. Puil, 
SECONDED by Aid. Little, 

THAT WHEREAS the registered owner has conveyed to the City of 
Vancouver for lane purposes land in the City of Vancouver, Province 
of British Columbia, more particularly known and described as 
follows: 

all that portion of Lot 9, Block 4, Northwest 1/4 
of Section 49, Town of Hastings Suburban Lands, 
Plan 1745, lying southwesterly of a line joining 
a point in the westerly limit of said Lot 9, 
10 feet northerly from the southwesterly corner 
of said Lot 9 to a point in the southerly limit 
of said Lot 9, 10 feet easterly from the south- 
westerly corner of said Lot 9, the same as shown 
outlined red on plan prepared by G. Girardin, 
B.C.L.S., dated July 26, 1979, and marginally 
numbered LF 9201, a print of which is hereunto 
annexed . 

AND WHEREAS it is deemed expedient and in the public interest to 
accept and allocate the said lands for lane purposes; 

BE IT THEREFORE RESOLVED that the. above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes and declared to form and to constitute portion of a 
lane. 


- CARRIED UNANIMOUSLY 
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Board of Administration, January 29, 1971 (WORKS 

Clause 3 Continued 

February 17, 1970, an enquiry was made concerning the 
condition of the paint lines on City streets, and 
particularly the Burrard and Granville Bridges. 

A recent change in paint specifications has markedly 
improved the paint quality. However, a significant 
further improvement in the condition and durability 
of paint lines can be obtained by using a paint heater 
on the roadmarking unit, since painting with our present 
equipment is restricted to warm weather (basically May 
to October). With a paint heater, lines can be painted 
in cooler weather; i.e. earlier in the Spring and later 
in the Fall, thus reducing the time between paintings 
over the Winter while maintaining good durability. 

In order to have the heater installed by March 15, 1971, 
for use this Spring, it must be ordered early in February. 
(Estimated cost $2,585.) 

It is RECOMMENDED that prior approval be given for the 
purchase of a paint heater for the roadmarking jeep, 
and that the necessary funds amounting to $2,585 be 
approved in advance of the 1971 Revenue Budget. " 

Your Board 

RECOMMENDS the foregoing report of the City Engineer 
be adopted. 

CONSIDERATION ; 

4. Auxilliary Inspection - Air Pollution 

On December 1, 1970, Council approved a Board of Administration 
report dated November 27, 1970, on Air Pollution - Manpower 
Situation. The motion to adopt the report also contained the 
following :- 

"THAT the subject matter of auxilliary inspections be 
referred back to the Board of Administration for further 
consideration and to take into account forthcoming 
Legislation in regard to the Regional District. " 

The Director of Permits and Licenses reports as follows :- 

"It is possible that inspections by City inspectors could 
be carried out to support the work of the Air Pollution 
Control Branch. Such inspections, however, should be 
confined to the visual evaluation of emission plumes 
from chimneys and stacks and would require the inspectors 
involved be able to assess such emissions. Inspections 
for air pollution control reasons within a premises should 
not be considered for this would require training equivalent 
to that of an Air Pollution Control Officer, which would not 
be practical. Although other inspectors could carry out 
visual inspections, there are disadvantages and these could 
increase the workload of the Air Pollution Control Officers 
unnecessarily. 


t Ji. 
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D. Allocation of Land for 
Lane Purposes 
(South 2 feet of Lot 11, 
Block 8, South 1/2 Section 4 6, 
'I'own of llantiiKiH Subiirhdn L^ndfi, 
flan 2440) 


MOVED by Aid. Puil, 
SECONDED by Aid. Little, 

THAT WHEREAS the registered owner has conveyed to the City of 
Vancouver for lane purposes land in the City of Vancouver, Province 
of British Columbia, more particularly knovm and described as 
follows: 

South 2 feet of 
Lot 11 
Block 8 

South 1/2 Section 46 

Town of Hastings Suburban Lands 

Plan 244 

AND WHEREAS it is deemed expedient and in the public interest to 
accept and allocate the said lands for lane purposes; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes and declared to form and to constitute portion of a 
lane. 

- CARRIED UNANIMOUSLY 


E. Allocation of Land for 
Road Purposes 
(Portion of 57th Avenue 
at Culloden Street) 

MOVED by Aid. Puil, 
SECONDED by Aid. Little, 

WHEREAS the City of Vancou/er is the registered owner of 
Lot 70, Blocks 29 to 31, District Lot 200, Plan 1770; 

AND WHEREAS it is deemed expedient and in the public interest 
to establish a portion of the above described land for road 
purposes; 

THEREFORE BE IT RESOLVED that the south seven feet of Lot 70, 
Blocks 29 to 31, District Lot 200, Plan 1770 be and the same is, 
hereby established for road purposes and declared to form and 
constitute portion of road. 

- CARRIED UNANIMOUSLY 


1 . Leave of Absence : 
Alderman Kennedy 

MOVED by Aid. Puil, 
SECONDED by Aid. Little, 

THAT Alderman Kennedy be granted leave of absence from 
August 18 to September 17, 197 9, inclusive. 


- CARRIED UNANIMOUSLY 
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NOTICE OF MOTION 


The following Notice of Motion was submitted by Alderman Ford, 
Seconded by Aid. Gerard, and recognized by the Chair: 

1 . Task Force on Family Violence 

MOVED by Aid. Ford, 
HKCONDKD by Aid. Corard, 

THAT WHEFtEAS a Task Force on Family Violence was organized 
under the auspices of the United Way of the Lower Mainland to 
"build public and professional awareness of the extent and serious 
nature of family violence", 

AND WHEREAS the Task Force report has outlined initial steps 
in priority areas and has made specific recommendations for dealing 
with this serious problem, 

AND WHEREAS agencies funded by the City are directly involved, 

THEREFORE BE IT RESOLVED that the Medical Officer of Health, 
the Chief Constable and the Director of Social Planning be requested 
to make recommendations for appropriate City response to the report 
by the Task Force on Family Violence in areas coming within the 
jurisdiction of the City of Vancouver. 

(Notice) 


The following Notice of Motion was submitted by Alderman Rankin, 
and recognized by the Chair: 

2 . L.R.T. and City Bus Systems 

MOVED by Aid. Rankin, 
SECONDED by Aid. 

THAT WHEREAS the Federal Government is urging conservation 
of fossil fuels and the National Commission on Inflation has launched 
a campaign asking consvimers to, among other things, leave their 
private cars at home and commute via mass public ground transit 
systems ; 

AND WHEREAS the City of Vancouver is concerned about the 
over consumption of oil and gasoline by the users of the private 
automobile in Vancouver and the Lower Mainland; 

AND WHEREAS the City of Vancouver does not have an adequate 
city bus system and the Lower Mainland is not serviced by a mass 
public ground transportation system; 

AND WHEREAS the lack of an adequate city bus system and a 
mass public ground transportation system in Vancouver and the 
Lower Mainland makes it impossible to participate in the Federal 
Government's energy conservation campaign; 

AND WHEREAS the Federal and Provincial Governments have 
ccanmitted tax dollars, which would more than pay for the desperately 
needed L.R.T. and city bus systems planned by the G.V.R.D., to 
frivolous luxury projects such as the Multiplex or Stadium and the 
Trade and Convention Centre as well as the Annacis Island crossing, 
the ring roads and a third runway at the Vancouver International 
Airport, all of which will further encourage the use of the private 
automobile and the squandering of oil and gasoline: 

THEREFORE BE IT RESOLVED THAT the City of Vancouver request the 
two senior governments to redirect their priorities and immediately 
allocate the funds committed to these projects to provide full 
funding of the ccxnplete L.R.T. and city bus systems proposed by the 
G.V.R.D. for Vancouver and the Lower Mainland. 


(Notice) 
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***** 

The Council recessed at 10:45 a.m. and after an 
'In Camera' meeting in the Mayor's Office recessed 
at 11:25 a.m. to reconvene in the Council Chamber 
at 2:00 p.m. 

***** 

The Council, in Committee of the Whole, reconvened 
in the Council Chamber at 2:00 p.m. with Mayor 
Volrich in the Chair and the following members 
present: 

Aldermen Bellamy, Ford, Gerard, Kennedy, 
Little, Marzari, Puil and Rankin 

***** 


DELEGATIONS 

1. Proposed Hotel Development - 
2865 East Hastings Street 
D.P.A. No. 83986 


Council on July 24, 1979 deferred consideration of a City 
Manager's report dated July 20, 1979 in which the Director of 
Planning reported on a proposed hotel development - 2865 East 
Hastings Street, D.P.A. No. 83986. In this report the Director of 
Planning referred this matter to Council for advice indicating 
that he would be prepared to approve this Development Permit appli- 
cation subject to the changes which the applicant has indicated he is 
prepared to make. 

Council this day heard representations from the following: 

Mr. Frank Wolfe , businessman in the area, stated that he was not 
opposed to the development as such but was concerned about provi- 
sion of sufficient parking spaces by the developer. 

Mr. Masse , representing Hastings/Sunrise Action Council and also 
speaking as a resident of the 2700 block Franklin, opposed the 
development stating it would compound an already serious traffic 
problem in the area. 

Mr. Waisman , the applicant, by means of a map reviewed the 
proposed development and stated that more parking spaces than 
indicated on the Development Permit Application would be provided. 

MOVED by Aid. Kennedy, 

THAT Council advise the Director of Planning that it supports 
his approval of the D*»velopment Permit Application No. 83986 for 
a proposed hotel development at 2865 East Hastings Street subject 
to the changes which the applicant has indicated he is prepared to 
make. 

- CARRIED 

(Alderman Rankin opposed) 


cont'd 
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DELEGATIONS (Cont'd) 


2. Show Cause - Traveller's Hotel 


Council on July 24, 1979 approved a recommendation of the 
Standing Committee on Community Services that the management of 
the Traveller's Hotel be requested to appear before Council to 
show cause why the business licenses held for both the lodging 
house and beer parlour at the Traveller's Hotel, 57 West Cordova 
Street, should not be suspended. 

Before Council was the relevant extract from the Standing 
Committee on Community Services report dated July 12, 1979 as 
well as reports from the Police Department on the operation of 
the hotel's beer parlour and the hotel proper. 

The Director of Environmental Health advised Council that a 
health inspector had inspected the hotel this morning and found 
that the required renovations have not yet been completed. In 
addition, the general maintenance of the premises was not good. 
He therefore stated that he could not approve extension of the 
lodging house permit which expired on August 5, 1979. 

Mr. Setynski, Manager of the Traveller's Hotel, addressed 
Council and requested that this hearing be deferred to the next 
meeting of Council to permit him an opportunity to prepare a 
written brief setting out his position in this matter. 


Inspector Grierson, Vancouver Police Department, advised he 
had no additional comments to his report of July 4, 1979. 


MOVED by Aid. Gerard 

THAT the show cause hearing on the Traveller's Hotel be 
deferred to the next meeting of Council to permit Mr. Setynski 
an opportunity of preparing a written brief. 


- LOST 


(Aid. Ford, Little, Marzari and Rankin opposed) 

Mr. Setynski again addressed Council and reiterated his 
request for a two week deferral. He also answered questions 
from Council and offered arguments in his defence. In response to 
a question from Council the Director of Environmental Health stated 
that the premises do not comply with the Lodging House By-law and 
unless directed by Council to the contrary, he is not prepared to 
extend the lodging house permit beyond August 5, 1979. The Health 
Inspector who carried out inspection of the Traveller's Hotel 
this day then gave details of the results of his inspection. 

MOVED by Aid. Rankin 

THAT the Director of Permits and Licenses be instructed to 
suspend the business license for the beer parlour of the Traveller's 
Hotel, 57 West Cordova Street, for a period of 30 days effective 
immediately . 


- LOST 


(Aid. Bellamy, Gerard, Kennedy, Little, Puil and the 
Mayor opposed) 

MOVED by Aid. Gerard 

THAT the Director of Permits and Licenses be instructed to 
suspend the business license for the beer parlour of the 
Traveller's Hotel, 57 West Cordova Street, for a period of two 
weeks effective immediately. 


- LOST 


(Aid. Bellamy, Kennedy, Little, Puil and the Mayor opposed) 


cont 'd. 
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DELEG At I on S ( Con t ' d ) 


Show Cause - Traveller's Hotel (cont'd) 


MOVED by Aid. Little, 

THAT the Director of Permits and Licenses be instructed to 
suspend the business license for the beer parlour of the 'J'raveller ' s 
Hotel, 57 West Cordova Street, for a period of one week effective 
immediately. 

FURTHER THAT staff report back to the next meeting of Council 
on what action has been taken to improve the management of this 
hotel . 

- CARRIED 

(Aid. Puil and the Mayor opposed) 


Balmoral Hotel - 

159 East Hastings Street 

(A5 - Clause 1) 


Earlier this day Council deferred consideration of this report 
to permit a representative of the Police Department an opportunity 
of commenting on the current operation of this hotel. Inspector 
Grierson advised that since the reopening of the hotel the 
operation has been good. 

MOVED by Aid. Rankin, 

THAT the recommendation of the City Manager contained in 
this report be approved. 

FURTHER THAT for a twelve-month period the appropriate Civic 
staff submit quarterly reports on the operations of this hotel 
to the Community Services Committee. 

- CARRIED UNANIMOUSLY 


Manager's Report 'E' 
August 9, 1979 

Design of Boundary Road 

Earlier this day Council had agreed to hear representations 
from a number of persons on the design of Boundary Road. Before 
Council this day was a report of the City Manager dated August 9, 
1979 in which the City Engineer summarized past Council decisions 
on Boundary Road, briefly described some of the design elements 
and reviewed the need for a noise reduction fence on the Vancouver 
side of the Boundary Road. 

In the report the Champlain Heights Project Manager recommended 
a program to increase the level of noise abatement along Boundary 
Road through construction of a fence and installation of boulevard 
landscaping along Boundary Road from 49th Avenue to Rumble Street. 
The Acting City Engineer (Traffic) by means of drawings reviewed 
this matter for the information of Council. The Champlain Heights 
Project Manager answered questions from Council with respect to 
the proposal to increase the level of noise abatement on Boundary 
Road from 49th Avenue to Rumble Street. 


During consideration of this item Council recessed at 3:45 p.m. 
and reconvened at 4:05 p.m. 


cont 'd. . . . 
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DELEGATTCNS (Cont'd) 
Design of Boundary Road (cont'd) 

Representations were heard from the following: 

Mrs . D. Hartley , representing Killarney Champlain Citizens for Action 
Committee, urged that Council hold a public meeting or a Court of 
Revision to obtain citizen's input on the design of Boundary Road. 
She also stated that the Association- does not consider that a 
fifth lane is needed. Additional lanes are not needed for parking, 
nor is a median required. 

Mr. E. Lyngen , Champlain Heights Planning Advisory Committee, 
read from a circulated brief urging that a better noise buffer be 
established for Champlain Heights and Killarney areas. He 
urged Council to delay the design of Boundary Road in order to 
properly plan an effective buffer strip, and to include in the 
planning process residents from Champlain Heights adjacent to 
Boundary Road. 

Dr. Pudek representing the residents of Enclave 1, Champlain Heights 
requested that Council reconsider the design of Boundary Road 
and residents be included in the planning process. 

MOVED by Aid. Rankin, 

THAT consideration of this matter be deferred pending a 
special Council meeting in the area at 7:30 p.m. on August 22, 
1979 in order to obtain citizen input. 

- LOST 

(Aid. Bellamy, Gerard, Kennedy, Little, Puil and 
the Mayor opposed) 

MOVED by Aid. Little, 

THAT the following recommendations of the City Engineer and 
the Director of Planning contained in the report be approved: 

1. The Boundary Road project now under construction proceed 
as per the designs already approved by both Vancouver 
and Burnaby Councils. 

2. The City Engineer, in consultation with the Director of 
Planning and the Champlain Heights Project Manager, 

be requested to arrange a public information meeting 
with local residents to explain the design and construc- 
tion program for Boundary Road. 

FURTHER THAT recommendation (3) of the City Engineer and the 
Director of Planning be amended and then approved as follows: 

Further noise abatement measures be approved and a com- 
prehensive landscaping plan be prepared for Boundary 
Road from Kingsway to Marine Way, with further report 
back including source of funds. 

These noise abatement measures be designed by the 
architects on retainer for the Champlain Heights 
Project and the landscape plan be prepared by the City 
Engineer in consultation with the Park Board, Director 
of Planning and Champlain Heights Project Manager. 

- CARRIED 

(Aid. Rankin opposed) 


cont'd. . 


^19 

Regular Council, August 14, 1979 23 


DELEGATIONS (Cont'd) 

3. Request for Relief on or Cancellation 
of Local Improvement 

Council on July 24, 1979 agreed to hear representations from 
Mr. C.E. Hamilton on relief or cancellation of a local improvement 
lane project to the lane south of 19th Avenue, Oak to Laurel and 
lane east of Oak from 19th Avenue to the lane south. 

Before Council for consideration was a City Manager's report 
dated July 12, 1979 in which the City Engineer reported on the 
circiamstances concerning this local improvement. In the report 
the City Manager submitted for consideration that Council may wish 
to defer charges on the local improvement against this property 
in which case the steps to implement the deferral will be brought 
forward at an appropriate time. 

Mr. Hamilton addressed Council and reviewed the circumstances 
on behalf of the owner of 3544 Oak Street. Mr. Hamilton is the 
executor of the Estate of Dorothy Mary Henshaw, deceased, whose 
surviving husband is entitled to a life estate in this property. 

MOVED by Aid. Puil, 

THAT Council agree to defer charges on the local improvement 
to the lane pavement - lane south of 19th Avenue from Oak to 
Laurel and lane east of Oak to the lane south against the property 
at 3554 Oak Street. 

FURTHER THAT the steps necessary to implement this deferral 
be brought forward to Council at an appropriate time. In addition, 
the City Engineer gives consideration to the possibility of 
deferring this local improvement project. 

- CARRIED UNANIMOUSLY 


Medical Aid to Nicaragua 
(Communication #2) 


Earlier this day Council agreed to hear representations from 
Mr. Harvey MacKinnon on behalf of Medical Aid to Nicaragua Asso- 
ciation. Before Council was a letter from Mr. MacKinnon requesting 
that Council grant $25,000 to the Association for purchase of 
medical supplies for Nicaraguans. Also before Council was a 
memorandum from the Assistant Comptroller of Budgets advising that 
should Council approve this grant, the source of funds would be 
the "Other Grants" category. In addition, there was a letter from Mr. 
Guildo Hose de Lima requesting that Council consider granting 
refuge to 5,000 Nicaraguan homeless, at least for immigration. 

Mr. MacKinnon addressed Council and stated he was requesting 
a grant from Council towards purchase of medical supplies, as well 
as a grant for the establishment of an office in Vancouver to solicit 
funds for purchase of needed medical supplies for Nicaraguans. 

MOVED by Aid. Rankin, 

THAT Council approve a grant of up to $20,000 towards purchase 
of medical aid for Nicaraguans. 

- LOST 

NOT HAVING RECEIVED 
THE REQUIRED MAJORITY 

(Aid. Bellamy, Ford, Gerard, Kennedy, Little, Puil 
and the Mayor opposed) 

cent ' d. . . . 


Regular Council, August 14, 1979 
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DELEGATIONS (Cont'd) 
Medical Aid to Nicaragua (cont'd) 


MOVED by Aid. Rankin, 

THAT Council approve a grant to the Medical Aid to Nicaragua 
lissociation in the amount of $10,000 towards establishment of an 
office in the City for solicitation of funds, this grant being 
subject to the establishment of a bona fide committee - non-profit 
committee by Medical Aid to Nicaragua and that such a Committee to be 
under supervision of appropriate City department. 

- LOST 

NOT HAVING RECEIVED 
THE REQUIRED MAJORITY 

(Aid. Bellamy, Gerard, Kennedy, Little, Puil 
and the Mayor opposed) 

MOVED by Aid. Ford, 

THAT Council request the Task Force on the Boat People to 
giva whatever assistance possible to the Medical Aid to Nicaragua 
in its effort to raise funds. 

- LOST 

NOT HAVING RECEIVED 
THE REQUIRED MAJORITY 

(Aid. Bellamy, Gerard, Kennedy, Little, Puil 
and the Mayor opposed) 


Council took no further action on this matter. 
Vancouver Civic Flag 

Alderman Kennedy displayed a prototype of the proposed civic 
flag for Council's information and requested that Council approve 
this design as Vancouver's civic flag. 

MOV ED by Aid . Rankin , 

THAT consideration of this matter be deferred pending submission 
to Council of a prototype of the proposed civic flag with an 
altarnative design being incorporated into the centre, based on the 
civic badge". 

- CARRIED UNANIMOUSLY 

Alderman Marzari left during consideration of this item. 

* * * 


^13 ^^-Q^ "^^^ CO MMITTEE OF THE WHOLE 

KOVPJD by Aid. Puil, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 


hiOsf-ZD by Aid. Puil, 
Si;C3iro£D by Aid. Kennedy, 

THAT the report of the Committee of the VThole be adopted. 

- CARRIED UNANIMOUSLY 

The Council adjourned at approximately 5:3C p.m. 


The foregoing are Minutes of the Regular 
Council Meeting of August 14, 1979, 



CITY CLERK 

/ 7 


TO; 


MANAGER'S REPORT 
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DATE July 12 > •^'^^'^ 


Vancouver City Council 


SUBJECT- Request for Relief on or Cancellation of Local Improvement 

(letter of Mr. C.E. Hamilton) 

CLASSIFICATION: CONSIDERATION 


The City Engineer reports as follows: 

"A letter has been received from Mr. Claude E. Hamilton, requesting that this 
Local Improvement not proceed. He asks to be heard by Council. 

Lane Pavement - lane south of 19th Avenue from Oak to Laurel 
and lane east of Oak from 19th to the lane south (453/54) 

The purpose of this report is to provide information to Council when Mr. Hamilton's 
request is considered. 

The rather unusual ownership of this property is set out in Mr. Hamilton's letter 
which is attached. The block is shown on the attached plan with the lot in question 
marked. It is 30 feet by 92 feet and is zoned RM-3A. Its estimated charge for the 
lane paving is $173.46 per year for 15 years. A petition for this paving was cir- 
culated and filed in the middle of 1978. The project came before a Court of Revision 
on December 7, 1978, and was undertaken by Council. No representation was made at 
that time. 

There are two questions raised - the suggestion of hardship to Mr. Henshaw and the 
possible closing of the north leg of the lane: 

Hardship 

The lot does not qualify as 'locked in' - the four small lots would form a site 
122 feet by 92 feet. This would be almost double the 6000 square foot minimum 
site area in RM-3A zoning. 

Council in July of 1976 dealt with the matter of local improvements for lane 
paving where properties are used residentially but zoned for higher use. It 
adopted a standing policy of giving special relief to such properties on the 
following terms: 

(a) The relief to be such that they pay only one-half of what they would otherwise 
pay; 

(b) The relief to be given only to owner-occupied single-family dwellings, the 
ownership of which precedes assessment of the local Improvement; 

(c) The relief to be given on a year-to-year basis as long as the property remains 
eligible. 

The present policy excludes the property in question because it is not owner-occupied. 

The power to defer local improvement charges was obtained as a means of dealing with 
hardship cases. If Council wished to give relief in this case, deferral would seem 
to be the appropriate method. 


Closure of North Leg 

The north leg of the lane could probably be closed and consolidated into an apartment 
site - subject to arrangements for utilities and to the right of the owner to the 
east. To date, however, there has been no more than a preliminary enquiry. The 
petition was filed in July of 1978, signed by 23 of the 34 owners, including two 
of those on the north leg. If the consolidation proposed is being pursued, we can 
schedule this project late in this year's construction program but we do not feel 
any longer delay is justified on the basis of a possible future closure. If a 
definite proposal is received before paving proceeds, then a reduction-in-scope 
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Board of Administration, January 29, 1971 (WORKS - 4) 

Clause 4 Continued 

A. The preparation necessary to institute such a program 
would take approximately one month. This would be 
necessary to find the number and types of plumes 
being produced in order to use them for study purposes. 
This period of time and subsequently the additional 
time required by the auxilliary inspectors as they 
carry out air pollution inspections would encroach 

on their basic workload. 

B. The findings from such inspections would be referred 
to the Air Pollution Control Officers for further 
investigation and if necessary, enforcement action. 
This could result in duplication of effort, i.e. 

the Air Pollution Control Officers may know of the 
offenders and have already commenced corrective 
action; some cases may be the result of temporary 
malfunction of equipment and not be a blatant offence. 

C. To be fully effective inspections should be carried 
out within the premises when an offence is first 
noticed. An emission which can be suspect may not 
be in evidence at a later date. 

In view of the foregoing, and of the fact that:- 

(i) Responsibility for air pollution control is still 
unresolved among the Municipalities, Regional District 
and Province, and 

(ii) City Council on December 1, 1970, approved the addition 
of one Air Pollution Control Officer which will increase 
inspection coverage, 

your Officials believe a program of auxilliary inspections 
should not be undertaken at this time." 

Your Board 

submits this report for the CONSIDERATION of Council. 
RECOMMENDATION : 

5. Salvaging at Vancouver's Sanitary Landfill Site - Delta 

The Corporation Counsel and the City Engineer report as follows: 

"On December 22, 1970, Council passed the following resolution 

' THAT a suitable number of persons be permitted to 
salvage at the Delta Sanitary Landfill Site, on a 
three month trial basis, providing the City is 
properly indemnified. ' 

On January 6, 1971, a motion to rescind failed to obtain the 
required majority. 

To date six written and two oral requests have been received 
asking for permission to salvage at the Sanitary Landfill, 
the two oral requests are from two of the persons who 
salvaged at Kerr Road until that site was closed. For the 
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could be dealt with at that time. To pave only the east-west lane, leaving the 
possible need to move the crew back in for a small amount of work would be 
inadvisable. The total value of paving the north leg would be small in relation 
to the scale of an apartment development. 


Summary 

If the Council feels there is hardship and wishes to give relief, the appropriate 
mechanism would be the deferral of charges. (Council recently called for a report 
on policies and procedures for deferral.) 

This project will be scheduled as late as practicable in the 1979 program. Delay 
beyond that is not justified unless there is a definite proposal to close the north 
leg." 

The City Manager submits the foregoing report of the City Engineer for the 
CONSIDERATION of Council when it deals with Mr. Hamilton's letter, and 
suggests that if Council wishes to defer local improvement charges, an 
appropriate resolution would be: 

"That Council agree to defer charges on the local 

improvement against this property and the steps 

to imiJlement the deferral be brought forward at 

an appropriate time." 


fOR COi.-;/:,i ACTION SEE PAG^ JJi^ 
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MANAGER'S REPORT 

DATE July 18, 1979 

TO: Vancouver City Council 

SUBJECT: Local Improvement - Lane South of 51st Avenue, Ontario to 

Quebec Streets 
CLASSIFICATION: CONSIDERATION 

The City Engineer reports as follows: 

"On May 29, 1979 City Council instructed me to ballot the owners abutting the 
above lane and to report back. 

Background 

A local Improvement petition for paving the lane south of 51st Avenue between 
Ontario and Quebec Streets was circulated by Mrs, J,A, Percy and was received 
by the City Clerk sufficiently signed (16 out of 23 owners) on June 14, 1978, 

A subsequent counter petition was circulated requesting that the lane not be 
paved. This counter was signed by 14 property owners. 

Council at the December 7, 1978 Court of Revision decided, after hearing 
representations, that the project for paving this lane would not proceed. 

On May 29, 1979 Council heard a delegation In the person of Mrs, A, Percy, 
the original petitioner, requesting that the lane be paved and Instructed 
the City Engineer to ballot the owners and to report hack. 

On June 15, 1979 the attached letter and ballot was circulated to the affected 
owners with the following result,,. 

18 out of 23 owners responded (78%), 

12 FOR PAVING (2/3 of the reply) . 

6 AGAINST (1/3 of the reply). 
ALTERNATIVES 

The alternatives available In dealing with the foregoing Include the following: 
A, Take no action (Council should so resolve) which would confirm the previous 

resolution that the project not proceed. 
R, Now undertake (Council should rescind Its resolution of Oecemher 7, 1978 

regarding this project and resolve to undertake the pfiving of this Inne) . 
The City Engineer submits the above matter to Council for consideration. " 
The City Manager submits the report of the City Engineer for CONSIDERATION. 


FOR coij;::iL ^r:iz:i see i'age(s)...&2^ 


SUPPORTS U/B-2 
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MANAGER'S REPORT 


DATE August 2, 19 79 


TO: 


VANCOUVER CITY COUNCIL 


SUBJECT : 


Downtown Easts ide Women's Centre 


CLASSIFICATION: 


CONSIDERATION 


The Director of Social Planning reports as follows: 


II 


On July 24, 1979, City Council passed the following motion: 


"THAT consideration of this grant appeal be deferred 
pending a report from the Director of Social Planning 
after consultation with the Downtown Eastside Women's 
Centre on the funding required to enable this centre 
to continue operation until the end of the year". 


After consultation with the centre, and based on their budget submission, 
the amount required to fund one salary from November 1, 1979 to 
March 31, 1980, after the termination of the Canada Works Project, 
would be $5,716. 

The normal source of funding for a grant of this nature would be 
the Community Services Category. However, as there is no unallocated 
funding remaining in this category, approval of this grant request 
would necessitate funding from Contingency Reserve, 

The Director of Social Planning recommends approval of a grant of $5,716 to 
the Downtown Eastside Women's Centre." 


The City Manager submits this grant recommendation of the Director of Social 
Planning for CONSIDERATION. 
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Vancouver Citv Council August 8, 1979 

CLASSIFICATION: Information 

SUllJECT: Englesea Lodge - 2046 Beach Avenue 


Th^ Director of Legal Services, the Director of Civic Buildings and 
th J Supervisor of Properties report as follows: 

"City Council, on July 24, 1979, moved: 

'THAT consideration of the motion, of July 10, 
1979, on this subject, be deferred, and in the 
meantime, the City Manager report back, in de- 
tail, on the viability of the Englesea Lodge 
concept presented to Council this day by the En- 
glesea Lodge Committee. This report to include 
estimated costs of the concept.' 

In addition, the Director of Legal Services was directed to 
clarify for Council the legal ownership of the Englesea 
Lodge. The Director of Legal Services submits the following: 

'In 1978, the Charter provisions governing the 
Park Board were completely rewritten. The Park 
Board now has exclusive Jurisdiction and control 
over "Parks" which includes the power to demolish 
buildings. "Parks" is now defined. Land purchased 
with plebiscite funds earmarked for park purposes 
is one way a park is created. In the case of En- 
glesea Lodge, only part of the purchasing money was 
from by-law funds. For this definition to apply, 
it is my opinion that the total purchase price 
source must be by-law funds. This being the case, 
I think this land is still under the control of 
City Council, but is impressed with a trust that 
at some future date, it must become a park. There- 
fore, City Council's permission is needed before 
demolition can take place.' 

The Director of Civic Buildings and the Supervisor of Properties 
comment as follows: 


'On April 3, 1979, Council considered the subject of En- 
glesea Lodge, and was informed that if the building 
were to remain, then substantial costs would be in- 
curred to bring it up to Fire By-law standards. Further 
large sums would be required for other types of up- 
grading. 

The latest estimated cost to bring the building up to 
an acceptable standard, if it is to be retained at its 
present use, is $168,000. This estimate includes Fire 
By-law requirements, roof replacement, repairs to heating 
boiler, replacing sanitary sewer line, rewiring suites 
and exterior painting. 

The following refers to the concept of renovating the 
first floor of the lodge to a Tea Room or cafe with 
space for an educational facility and rest rooms. 

To accommodate this proposal, it will be necessary to 
utilize the space presently occupied by five su.ites. 
Unnecessary walls, plumbing and wiring will have to 
be removed and renovations carried out in compliance 
with By-law requirements. 
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The cost to renovate the first floor to provide basic 
space for a Tea Room or cafe exclusive of restaurant 
furniture, kitchen equipment or decorating is in the 
range of $140,000 to $155,000 

If the five suites on the first floor are removed for 
the Tea Room/Restaurant concept, this will give an 
area of approximately 370 ml (3,980 s.f.)« The way 
in which this area is divided would have a significant 
bearing on the income received, and would also have 
significant impact on the compatability with the 
suites on the upper floors. If it were a large rest- 
aurant, catering primarily to the dinner trade and 
open until late in the evening, it would bring a 
reasonable financial return, but would change the 
living environment of the balance of the building. The 
income would be in the range of $2,500 to $3,000 per 
month, if leased for a minimum of five years. There 
would be no parking on site for this use, and it may 
be difficult to obtain a Development Permit. 

If the area is divided to provide a small Tea Room 
with limited ^lours, educational facility and wash- 
rooms, there would be additional expenditures for the 
latter items, and the rental for the Tea Room would 
not be significant. If the Tea Room were approximately 
100 ml (1,076 s.f.), the rental income would be in the 
range of $400.00 per month on a term lease. 

At present, one of the suites on the first floor is 
vacant, but if all five suites were occupied, the 
monthly rental for this floor would be $869.00. 

The expenditure to bring the building up to an accep- 
table standard at its present use is $168,000. Of 
this, only a limited amount could be recaptured through 
increased rentals. The Rent Review Commission have 
stated that if an order is made to conform to a By-law, 
such as the Fire By-law, the owner could make appli- 
cation to increase the rents by 12% of the cost of work 
required. Therefore, if the cost of conforming to the 
Fire- By-law is $80,000 (estimated cost), the rents 
could be increased by $9,600 per annum to amortize this 
cost, if authorized by the Rent Review Commission. The 
rental increase would be approximately $17.40 per unit 
per month. 

In summary, from a financial point of view, the expendi- 
ture of $168,000 is common to all three uses and the 
costs and income are as follows: 

Tue comparaule income from the first floor 
under these options would be: 

1) As suites with the 12% return of Fire By-law ^ 
expenses PER ANNUM 

2) As a large restaurant - rent 
Less $150,000 amortized @ 11 
percent for ten years 

PER ANNUM 

3) As a Tea Room with other facil- 
ities - rent 

Less $170,000 ( $150 , 000 plus 
$20,000 for education facility) 
amortized @ 11% for ten years 

PER ANNUM 


$36 ,000. 00 
$24.547.00 


$11,453. 00 


$ 4,800.00 


$27, 820. 00 


-$23 , 020. 00 


- 3- 
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Comments of the Superintendent of Parks 

The Superintendent of Parks advises that if the building is not 
demolished the. sea wall walk could be completed behind the building 
on its present alignment. The cost of just connecting the existing 
walk ways behind the Lodge would be in the order of $15,000 - $20,000; 
however, if the remaining 750 feet of sea wall in that area were to 
be completed it would cost about $200,000. 

The Parks Board strongly believes the building should be demolished. 
This is the only facility on the water side of Beach Avenue in this 
area, and in the opinion of the Board not only detracts from the 
appearance of the entrance to the park, but also provides an 
impediment to the vista. 


Comments of the Director of Planning 

The Director of Planning comments that with regard to renovation 
of the first floor of the building to a tea room or light lunch 
cafe, it is believed that this use could be compatible with the 
residential use of upper floors of the building, depending on the 
hours of operation. It is also felt that a tea'room or light 
refreshment cafe would mainly attract beach and park pedestrians 
and not create an undue parking demand. There is a concern, however, 
that the concept of a large restaurant as described, could have 
the potential to create a larger parking demand and could, depending 
on its operation and the acceptability of this use by Englesea 
tenants and nearby residents, be less compatible with the residential 
use above and the surrounding neighbourhood. Appendix A provides 
previous Planning comments on the advantages and disadvantages of 
retention or demolition." 


The City Manager notes that the material presented above does not 
incl'ide restoring the brick exterior of the building. This is 
expected to be a substantial extra cost, which could not be 
estimated accurately without thorough physical inspection of the. 
building . 

The City Manager advises that, excluding this cost, if the building 
were retained and upgraded, either for residential use or for a 
large restaurant, the building would produce a net contribution of 
$ 3 5 - $ 4 , 000 /y e ar to the City. If a small tearoom and educational 
facility were provided, the net return would be less than $10,000/year 

In view cf the Director of Planning's comments and the information 
presented by the Supervisor of Properties, the City Manager believes 
that .if the building is not demolished, the only sensible use is 
residential. The comparison between residential use and park 
development should not be primarily an economic one, but rather a 
judgement of the intangible benefits of removing or retaining the 
building. 


Council's present position is: 

"A. That as suites become vacant, they be locked and not 
re-rented . 

B- That notices be sent to tenants before November 30, 1979, 
requesting them to quit by March 31, 1980, so that the 
building may be demolished thereafter. 

C- That relocation assistance be provided to existing 
tenants as may be necessary; and 

D. Tha- demolition be approved only after plans have been 
submitted by the Parks Board indicating details of re- 
development of this site (in accordance with the provi- 
sions of the Zoning and Development By-Law for 
demolition of residential rental accoriir.odation ) ." 


/ 4 
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ction has been taken as follows: 

1. A letter dated May 9, 1979, from the Director of Civic 
Buildings together with a formal Termination Notice to 
Tenant (official forms provided by the office of the 
Rentalsman) were hand delivered to each 

tenant of Englesea Lodge during the week of May 14, 1979. 
Copies of notices were forwarded to the Rentalsman and 
posted on bulletin boards in the building. 

2. Four suites are vacant and locked. Two are expected to 
become vacant in July. 37 more suites are still to be 
vacated (excluding the caretaker's suite). 

3. Approximately 8 tenants may require the offered relocation 
assistance. (Approximately 18 tenants are over 65 years 

o f age . ) 

4. Approximately 50% of the present tenants have lived there 
less than 3 years (26% less than one year) . 


The City Manager submits the foregoing report for INFORMATION. 


FOR co:;];-:;; lcizu see HQmM$.... 
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WORKS AND UTILITY MATTERS 

RECOMMENDATIONS 

1. Local Improvement - Special Relief 

Lane South of School - Rupert to College 

The City Engineer reports as follows: 

"A petition to pave the lane at the above location was approved as Item #143 
Schedule 447 at the Court of Revision held on March 30, 1978; the project was 
certified in 1979. 

Early in 1979 Mrs. Mills, the owner of 5485 Rupert Street, requested an adjustment 
to the measurements for this property since she said that a section of the lane had 
been paved previously. Subsequent investigation confirmed that the request was 
valid; the measurement to 5485 Rupert Street should be reduced by 21.30 feet and 
that of 5535 Rupert Street reduced by 8.42 feet. 

Since the local improvement has been completed and certified and the two owners 
abutting this portion of the lane have prepaid their portions of the cost, this 
adjustment should be treated as a request for "SPECIAL RELIEF" under Section 67 
of the Local Improvement By-law. 

I therefore recommend that: 

A. The property owners of 5485 Rupert Street and 5535 Rupert Street be given 
"SPECIAL RELIEF" under Section 67 of the Local Improvement By-law in the 
amount of $43.88 and $17.35 respectively and 

B. The cash credit to the property owners totalling $61.23 be debitted to Streets 
Capital Account No. 144-1005'. Additional charges jobs completed in 1978." 

The City Manager RECOMMENDS that the above recommendations of the City Engineer 
be approved . 

Note : Recommendation A requires an affirmative vote of 2/3 of all members. 


2 . Tender 35-79-05 - Mobile Street Sweepers 
The City Engineer and Purchasing Agent report as follows: 

"Tenders for the above were opened on June 25, 1979 and referred to Llie City Engineer 
and Pure lias In^ Agent for report. 

Funds for this purchase are provided in the Equipment Replacement Account. 
Three bids were received. 

This tender called for sweepers to be equipped with high-lift dumping mechanisms 
(for dumping directly into a dump truck) , as well as options for a bottom dumping 
hopper, diesel engines, and either gasoline or propane powered engines. 

Four machines are to be purchased, three for Sanitation Branch with the high-lift 
dumping system and one for the Park Board with bottom dumping. Best value for the 
City can be obtained by splitting the award. 

Propane powered engines offer the best economics for the sweepers in the Sanitation 
Branch. For the Park Board, however, the gasoline engine provides the best value. 
We do not have propane fuelling facilities at the Park Board Service Yard and the 
diesel engine cannot be economically justified in the Park Board operation. 
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MANAGER'S REPORT, AUGUST 10, 1979 (WORKS: Al - 2) 

Clause No. 2 cont'd : 

The City Engineer and Purchasing Agent recommend : 

A. Acceptance of the low bid to offer both the high lift dumping system 
and propane powered engine from Williams Machinery Ltd. for the supply 
of three Elgin model Pelican III sweepers (for the Sanitation Branch) at 
a total cost of $160,467.00 ($56,751.00 each less $3,262.00 each for 
propane engines in lieu of diesel engines) plus 4% Provincial Sales Tax. 

B. Acceptance of the low bid to offer the bottom dumping mechanism and 
gasoline engine from National Machinery Ltd. for one Wayne model 

2-3AH sweeper (for the Park Board) at a total cost of $39,644.00 ($58,506.00 
less $13,483.00 for the bottom dumping system in lieu of the high lift 
dumping system less $5,379.00 for a gasoline engine in lieu of a diesel 
engine) plus 4% Prpvincial Sales Tax. " 

The City Manager RECOMMENDS that the above recommendations of tlie City Kngineer 
and Purchasing Agent be approved. 

3 , Local Improvements by "Petition" - Lane Lighting 

The Deputy City Engineer reports as follows: 
"First Step 

As required by the Local Improvement Procedure By-law a sufficiently signed 
petition for lane lighting in the lane south of 23rd Avenue from Columbia Street 
to Manitoba Street is advanced to Council. 

Capital Funds 

There is no City share in this project." 

The Director of Finance reports as follows: 
"Second Step 

In accordance with the provisions of the Local Improvement Procedure By-law, I 
am submitting the Deputy City Engineer's report dated July 20, 1979. 

The estimated total cost of this project is $887. There is no City share. I 
have to report that the necessary arrangements can be made to carry out this 
work." 

The City Manager has decided that it is desirable to undertake the project 
referred to and RECOMMENDS that: 

A. The reports of the Deputy City Engineer and the Director of Finance be 
adopted together with the details of the Second Step Report on file in 
the City Clerk's Office. 

B. The Court of Revision for the project listed be held at 2:00 p.m., Tuesday, 
September 1 L, 1979. 

4 . L ocal Improvement Procedure By-law 
The City En'^ineor roporf.^ as follow^.: 

"The Local Improvement Procedure ''y-law (3614 as amended) relates the 
assossments for various types of Local Improvement to the zoning of tho 
property. It classifies the zonings provided in the Zoning and Development 
I'.y-law into three 'zoning [groups ' , At present these are: 

- 'Residential' (one and two-family) - all R.\'s, RS's, and RT's. 

- 'Multiple Dwelling and Local Commercial' - all RM's, FM's and the 

West End District, plus C-1. 

- 'Business and Industrial' - all C's except C-1, qll CM's, M's, P's 

and HA's and the Downtown District, 
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MANAGER'S REPORT, AUGUST 10,' 1979 . .- .- . .- (WORKS:: Al - 3), 

Clause No. 4 cont'd ; 

(Comprehensive Development Districts are interpreted in each case according to 
the approved use) . 

A new designation, 'Central Waterfront District (C.W.D.)» has been created and 
the Local Improvement Procedure By-law should be amended accordingly. 

I recommend that the Director of Legal Services be requested to bring 

forward a By-law to amend By-law 3614 so as to include 'Central Waterfront District 

(C.W.D.)' in the definition of 'Business and Industrial District*." 

The City Manager RECOMMENDS that the above recommendation of the City Engineer be 
approved . 

5 . Tender No. 56-79-3 - Automotive Diesel Fuel 
The City Engineer and Purchasing Agent report as follows: 

"Tenders were opened on July 9; 1979 and forwarded to the City Engineer and 
Purchasing Agent for report; 

A tabulation is on file in the io£fice of the Pufchasiftg Agent. 

Funds are provided in the annual truck and equipment maintenatice accounts. 

Five bids were received for this tender. Two of the biddets offered multi-year 
contracts, however, the additional discount offered on a multi-year contract does not 
justify consideration. Our past experience indicates that the discounts have 
increased proportionally to the increase in the cost of a gallon of fuel. The 
discounts offered for the multi-year contracts are only a fraction of a cent more 
than quoted in the one year contract. The one year contract offers the best value 
and is being recommended. 

The low bid from Shell Canada Ltd. offered only a one year contract. Their bid 
price is lower than all bids including all multi-year contract prices offered. 
The diesel fuel offered meets specifications and is acceptable. 

The City Engineer and Purchasing Agent recommend acceptance of the low bid from 
Shell Canada Ltd. for the supply of Grade 2-D diesel fuel for a one year period at 
a total estimated annual cost of $236,590 (230,000 Imperial Gallons at 77.9c/gal. 
road tax in price and 90,000 Imperial Gallons at 63.8<?/gal. road tax not in price) 
including all other applicable taxes." 

'i'he City Manager RECOMMENDS that the above recommendation of the City Engineer 
and Purchasing Agent be approved. 


COL'-:!!. /,c.io.\' 5:e page(s) .r7.Q^ 
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Board of Administration, January 29, 1971 (WORKS - 5) 

Clause 5 Continued 

trial period no more than two persons should be given 
permission to salvage and a fair method of selecting 
those who will receive permits has not yet been deter- 
mined. 

A letter dated January 13, 1971, has been received from 
the Delta Municipal Clerk addressed to the Vancouver City 
Clerk. The content of the letter is in part as follows: 

'Re: Operation of Landfill Site in Delta. 

Members of the Delta Municipal Council have learned 
of a proposal by the Vancouver City Council to permit 
salvage operations to be carried on at the sanitary 
landfill site. Council at a meeting held January 11, 
1971, indicated that they were opposed to such salvage 
operations since it would tend to disrupt the orderly 
placement of material within the landfill site....' 

A copy of the resolution passed at the Delta Council meeting 
of January 11, 1971, was subsequently obtained. This reso- 
lution is as follows: 

'THAT the correspondence be received and that the City 
of Vancouver be advised that Delta is opposed to the 
proposal to allow salvage operations within the land- 
fill site, and further to advise that in the opinion 
of Council the landfill operation is not being operated 
in accordance with the terms of the agreement between 
the City and Delta. ' 

This matter has been reviewed by the Corporation Counsel and 
it is his opinion that the Operation Plan submitted to Delta 
by the City, and which specifically prohibits salvaging, is 
only morally binding upon the City. His opinion is that 
the real difficulty might arise as a result of the clause 
in the agreement which obliges the City to keep the working 
face of the landfill operation to a minimum and as narrow 
as consistent with the proper conduct of the landfill opera- 
tion, which cannot be done to the same degree if salvaging 
is permitted. His concern is that while salvaging is not 
prohibited per se, the fact is that it may leave the City 
in a position where it may be found to be in breach of 
the above mentioned clause of the agreement. In such a 
case. Delta would then be in a position to give notice 
terminating the agreement. 

In view of the above mentioned objection of The Corporation 
of Delta and the operating difficulties previously stated, 
WE RECOMMEND that the resolution granting permission for a 
suitable number of persons to salvage at the Delta Sanitary 
Landfill on a three month trial basis, be rescinded." 

Your Board 

RECOMMENDS that the foregoing recommendation of the Corporation 
Counsel and the City Engineer be adopted. 


* * * * * 


FOR ADOPTION SEE PA6E(S) 
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BUILDING AND PLANNING MATTERS 


RECOMMENDATION 

1. Proposed Rezoning - S.E. Corner 
East 4 5th Avenue and Kerr Street 


The Director of Planning reports as follows: 

"An application has been received from Mr. K. Wakefield, of Wakefield 
Realty Ltd., requesting an amendment to Zoning and Development By-law 
No. 3575, whereby the three lots located on the southeast corner of 
East 45th Avenue and Kerr Street (Lots 1, 2 and 3, except south 10 
feet of each lot, now lane. Blocks 13 and 14, west one quarter of D.L. 
338, Plan 2964) would be rezoned from C-1 Commercial District to RS-1 
One-Family Dwelling District for the purpose of: 

'Developing each of the three lots with new single family houses.' 


SITE DESCRIPTION AND BACKGROUND 

The site consists of three equal lots each having a frontage on East 45th Avenue 
of 10.058 m (33 feet) and a depth of 33.223 m (109 feet) for an individual lot 
area of 334.173 m2 (3,597 square feet). Kerr Street flanks the most westerly lot. 
A 6.096 m (20 feet) lane exists immediately to the south of the westerly two lots. 
The most easterly lot adjoins a 4.572 m (15 feet) lane to the south, the remain- 
ing 1.524 m (5 feet) to produce a City lane of normal width to be acquired from 
the lot to the south, in the future. (See Appendix 'A' Map.) 

The three lots, presently zoned C-1 Commercial District, plus the adjoining lot to 
the east, zoned RS-1 One-Family Dwelling District, were previously developed with 
a gasoline service station and associated off-street parking area. A permit to 
demolish the Imperial Oil Gasoline Service Station was issued in September, 1977 
and City files indicate that this demolition was completed in June of 1978. The 
site has remained vacant since that time. A recent title search in the Land 
Registry Office indicates that since August 28, 1975, the registered owner in fee 
simple of the three lots comprising the site plus the adjoining one lot is Devlon 
Estates Limited. 

Lands surrounding the site are zoned and developed as an RS-1 One-Family Dwelling 
District with the exception of a single property on the northeast corner of East 
45th Avenue and Kerr Street. This property is z led C-1 Commercial District and 
is developed with a one storey building accommodating four local commercial busines- 
ses, including a convenience retail store and a laundromat. 


ANALYSIS 

Lands on the northwest corner of East 45th Avenue and Kerr Street were also pre- 
viously zoned C-1 Commercial District. These lands were rezoned to RS-1 One- 
family Dwelling District in 1960. With completion of the Rupert Street diversion 
through Killarney Park in 1963 (linking Rupert Street with Kerr Street), the via- 
bility of the local commercial district at East 45th Avenue and Kerr Street was 
undermined by the loss of through-travelling vehicular traffic. It is possible 
that this diversion contributed to the eventual demise of the gasoline service 
station previously located on the site. As a consequence of continually increased 
personal mobility and the relative proximity of commercial development along Kingsway 
to the north, the community need for additional local commercial development has 
declined. The fact that the site has remained unsold under the present C-1 Commer- 
cial District zoning since demolition of the gasoline service station in 1978 would 
tend to substantiate this fact. The existing commercial development at the north 
east corner of East 45th Avenue and Kerr Street appears to be satisfying the local 
coirmercial needs of the neighbourhood. Retention of the C-1 Commercial District 
zoning on the south east corner of this intersection is therefore unwarranted. 
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Clause 1 continued 

Under the RS-1 One- Family Dwelling District Schedule, the minimum site area for 
a one- family dwelling is 445.934 m2 (4,800 square feet); however, the Director 
of Planning may relax this minimum requirement for an existing lot of lesser area 
on record in the Land Registry Office for Vancouver. With present lot areas of 
334.173 m2 (3,597 square feet) such relaxation would be required for each of the 
three lots comprising the site, should rezoning to RS-1 One-Family Dwelling Dist- 
rict be approved and each of the lots subsequently developed with a new one-family 
dwelling. Furthermore, the RS-1 One-Family Dwelling District Schedule provides 
for design approval by the Director of Planning for any new development on sites 
less than 9.753 m (32 feet) in width or less than 334.451 m2 (3,600 square feet) 
in area. This provision would apply to each of the three lots comprising the site 
should it be rezoned to RS-1 One-Family Dwelling District. 


RECOMMENDATION: 


the following 
matter be 


The Director of Planning recommends that 
recommendation be received and the whole 
referred directly to a Public Hearing: 

That the rezoning be approved." 


The City Manager RECOMMENDS that the foregoing recommendation of the Director 
of Planning be approved. 


2. Riley Park N.I, P. - Hillcrest Park 

Improvements and Melrose Avenue Right-of-Way 

Tj|e Director of Planning reports as follows: 

"On July 26, 1977, City Council approved the Riley Park N.I. P. Concept Plan which 
included an allocation of $267,000,00 for improvements to local parks. The 
purpose of this report is to recommend the appropriation of a portion of these 
funds to achieve additions and changes to Hillcrest Park and environs, 

li 11 crest Park is located adjacent to Nat Bailey Stadium bounded on the north west 
hv Dinmont Avenue, east by Peveril Avenue and on the south west by Midlothian 
Mvenue, Hillcrest Park is presently developed for a number of field sports activiti(;s, 
including soccer and baseball. 

The Riley Park Citizens' N.I.P, Planning Committee found in discussion with the 
Team Police, representatives from sporting groups and nearby local residents 
that basic improvements should be done to provide for the various age groups that 
wish to use the space. To determine the exact improvements, a Design-In was held 
in June, 1978 involving around 100 residents and sports people. This was followed by 
by individual discussion with many other park users and residents. 

While improvements are proposed throughout the park, a focus of upgrading will be 
undertaken adjacent to and on a portion of Melrose Avenue which is to be closed. 
The closure of Melrose Avenue was approved by City Council in November, 1972 and 
was reconfirmed in the Engineering and Planning Departments staff analysis in 
May, 1978 of circulation around Nat Baily Stadium. The N.I.P, project will 
implement the closure and develop the area with berms, landscaping, and a walk- 
way. Other N.I, P. improvements will include tree planting around the park, 
jogging directional markers, installation of a small childrens play area, new 
garbage receptacles, new portable bleachers, and upgrading of a number of the baseball 
facilities on the park site. 

The Concept Plan originally earmarked $64,300,00 for this project. After final 
design - including the provision of proper utility works - the cost for the project 
is now estimated to be $88,140,00. 

A detailed listing of the proposed improvements and cost estimates are attached 
as Appendix A based on a design scheme that has been agreed upon by the Riley Park 
Citizens' N.I.P. Planning Committee, the Vancouver Park Board, the City Engineering 
Department, local sporting groups and other affected residents. 


./3 


730 

Manager's Report, August 10, 1979 .... (BUILDING: A-4 - 3) 
Clause 2 continued 


The Director of Planning recommends that Council approve an expenditure of $88,140.00 
to be appropriated from the Riley Park N.I. P. Social and Recreation Facilities Budget 
Account #898/9412 ($64,300.00), and the Riley Park N.I. P. Contingency Budget Account 
#898/9416 ($23,840.00) for improvements to Hillcrest Park, costs to be shared as 
follows : 

C.M.H.C. (50% of Total) $44,070.00 

Province of B.C. (25% of Total) $22,035.00 

City of Vancouver (25% of Total) $22,035.00" 

The City Manager RECOMMENDS that the recommendation of the Director of Planning be 
approved. 


3. Reporting Development Permit Applications 
on the North Side of Point Grey Road 

The Director of Planning reports as follows : 

"This report refers to Council's discussion on June 12, 
1979 regarding a Development Permit Application on the 
north side of Point Grey Road. During the consideration 
of the application, the Mayor asked Council if it wished 
to continue the policy of requesting staff reports on 
Development Permit Applications on Point Grey Road. 

A member of Council suggested that consideration be given 
to staff reporting to Council when Development Permit 
Applications are received rather than waiting until they 
are processed. 

The Mayor requested the City Manager and the Director of 
Planning to review this suggestion for a report back. 

Background 

City Council, on May 24, 1977, resolved: 

"that all Development Permit Applications in the 
designated priority areas of the north side of 
Point Grey Road be brought to the ~ttention of 
Council . " 

Since that time, all Development Permit Applications , both 
outright and conditional uses on the north side of Point 
Croy Road, have been reported to City Council. This has 
amounted to 13 applications being reported. Council did 
not withhold any of these. 

With regard to the suggestion that Development Permit 
Applications be reported to Council before they are 
processed, the following disadvantages should be noted: 

1) some reports may be unnecessary since some applicat- 
ions would be refused for By-law reasons when they 
are processed; 

2) during the processing of applications, the form of 
development can frequently change through the 
negotiation process related to Development Permit 
Applications. Council, therefore, would not have 
the benefit of dealing with the final form of 
development; and 

3) staff would not be able to deal with Council's 
questions if they had not checked out the 
application prior to the Council meeting 
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The following three options are suggested for Council's 
consideration : 

1) That Council no longer require these Development 
Permit Applications be reported, but instruct the 
Director of Planning: 

a) to report periodically on development activity 
in the area, and 

b) to advise Council if significant development 
trends occur. 

or 2) That only Development Permit Applications for conditional 
uses and requests for special relaxations be reported to 
Council or the Planning and Development Committee as 
appropriate, after the applications have been processed 
but before approval; 

or 3) That all Development Permit Applications be reported to 
Council or the Planning and Development Committee as 
appropriate, after the applications have been processed 
but before approval. 

The Director of Planning re commends that option number 2 be 
adopted as it would keep Council advised of the significant 
activity on Point Grey Road an d would not delay the processing 
of outright Development Permit Applications." 

The City Manager RECOMMENDS that the recommendation of the Director 
of Planning be approved. 


4. Development Permit Application #84496 
Floating Homes on Granville Island 

:h,e Director of Planning reports as follows: 
'_PURPOS_E 

Subject to sanction by City Council the Developrnenc Permit Board has approved 
a development permit for the Sea Village floating home marina (formerly Kanish) 
on Granville Island, for a 15-year interim period. The purpose of this report 
is to check that this "interim" period is acceptable within Council's earlier 
approval of "temporary" floating home accommodation in False Creek. 

BACKGROUND & ANALYSIS 

Council on January 16, 1979 agreed to try to assist in relocating floating 
homes from the Bayshore Hotel site. On April 3, 1979 Council further resolved 
in part: 

"(1) THAT the Director of Planning in conjunction with the Director 
of Permits and Licenses and Medical Health Officer prepare 
By-law and policy amendments for False Creek dealing with 
permanent floating home locations, standards and numbers, for 
consideration at a public hearing. 

(2) THAT pending the adoption of possible By-law amendments which 
would establish floating homes as a conditional use. Council 
sanction temporary floating home accommodation in False Creek 
for the Kanish Marine Village..." 

Vrrbol discussions with Council & floating home owners at that time assumed 
a two year temporary period. 
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Clause 4 continued 

.'Although floatino fioiios are nut a listed use in the FCCDD zoninq they 
are considered legally permissible as they are similar in nature to permitted 
residential and marina uses. It was however the opinion of Council that the 
possibility of "permanent" floating homes should be considered at a public 
hearing, and that the use and potential criteria for locations, standards and 
numbers be the subject of specific amendment to the zoning controls. 

As presented to Council June 19, 1979 the Granville Island location is considered 
a good relocation site for the Kanish floating homes. The development permit 
application meets criteria of approving authorities including the Coast Guard, 
the Granville Island Trust and the Medical Health Officer. It is also acceptable 
to False Creek residents who opposed the Spruce Marina location. 

It has since become apparent that a floating home marina of acceptable quality to 
the Granville Island Trust and other public authorities will require a 15 year 
approval term in order to properly amortize the necessary costs. 

The Development Permit Board decided July 23, 1979: 

"That the application (#84496) be approved for a 15-year period 
in accordance with the Special Staff Committee recommendation of 
July 17, 1979, subject to the addition of the following as 
Condition 1(a) ... 

l.(a) Prior to the issuance of the development permit the 
approval of City Council to be first obtained for the 
15-year period of approval." 

RECQMIOpMIjDN 

The Director of Planning therefore recommends: 

THAT Council sanction a 15-year period of approval to development 
permit application #84496, for floating homes on Granville Island." 


The City Manager RECOMMENDS that the foregoing recommendation of the Director 
of Planning be approved. 


5. Kiwassa N.I. P. - Sign for the Kiwassa 
Neighbourhood House 

The Director of Planning reports as follows: 

"On May 15, 1979 City Council approved proceeding with the construction of a 
new building for the Kiwassa Neighbourhood House. 

Since then the Kiwassa N.I. P. Committee has had discussions with representa- 
tives of the Ne Chi Zu Guild (an artists group) and have agreed upon a proposal 
for a sign for the new Neighbourhood House which they feel reflects the char- 
acter of the new building. The proposed sign would be made with individual 
letters, 12" high sawn out of 1" thick red cedar and attached to the fascia 
board across the front of the building (as per the drawing. Appendix I). The 
sign would be in English and Chinese. 

The Guild has estimated the cost of the sign to be $1200 -- materials, labour, 
and contingency included. 

Funds for this project are available in the Kiwassa N.I. P. budget in the "Freed 
up funds" account (#891-8729). These funds resulted from the changes in cost 
sharing formulas which were applied when the municipal services projects were 
approved earlier this year. The "freed up" funds consist only of Federal and 
Provincial moneys; and require matching City funds. For this project, the cost 
sharing would be as follows: 

Federal $600 
Provincial $300 
City $300 
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Clause 5 continued 

The required City funds are available in the Unallocated City N.I. P. Funds 
account (#532-7901). 

It is recommended that City Council approve the expenditure of up to $1200 
($900 from Account 891-8729 and $300 from Account 532-7901) to be used to 
construct and erect a sign for the Kiwassa Neighbourhood House." 

The City Manager RECOMMENDS that the foregoing recommendation of the Director 
of Planning be approved. 


6. Kiwassa N.I. P. - Keefer Street Mini-Park 

The Director of Planning and City Engineer report as follows: 

"On April 4, 1978, City Council approved the Kiwassa N.I. P. Concept 
Plan. One item contained within the Plan was the provision of a 
mini-park on the street end of Keefer Street adjacent to the 
pedestrian overpass (as indicated on the map. Appendix I). 

The only direct pedestrian link between Kiwassa and Raymur , 
Strathcona and other areas to the west is the pedestrian overpass 
at Keefer Street. At present, the pedestrians using the overpass 
enter and leave Kiwassa via a dirt sidewalk/boulevard which gets 
muddy, dusty and icy. The purpose of providing a mini-park would 
be to create a more attractive, functional and interesting entrance 
to the Kiwassa neighbourhood. 

The Kiwassa N.I. P. Committee, in consultation with the Engineering 
and Planning Departments, developed a set of design parameters which 
were used to develop the scheme proposed (shown on Appendix II). 
Property access for residents and emergency vehicles will be retained 
as well as vehicular parking on both sides of the street. The main 
features of the mini-park include a wide boulevard on the north side 
of the street, special sidewalk pavers, landscaping, trees and 
benches . 

The property owners on this portion of Keefer Street have been shown 
the proposed plan with only one objecting to improvements of any 
kind. The total estimated cost for this project is $44,500.00 of 
which $9,500.00 is for street improvement costs for paving, curbing, 
and gutters. These improvements are par^. of the Kiwassa Court of 
Revision which was held on July 10, 1979 with the property owners paying 
the portion of costs according to the Local Improvement By-law. 
The remaining $35,000.00 is for mini-park costs to be paid from 
N.I. P. funds. Presently, $16,670.00 remains in the Kiwassa N.I. P. 
Social/Recreational Facilities Account. Earlier this year $36,750.00 
in Federal and Provincial funds were freed up because of transfers 
between different cost sharing formulae for municipal service projects. 
From this freed up money, $13,748.00 will be required along with 
matching City funds of $4,582.00 to complete the mini-park project. 
Tlio matchinq City funds are available from the unallocated City 
N.I. P. funds account #532/7901. 

In summary, the funding available for this project is as follows: 

Social/Recreational Facilities Account (#891/8724) - $16,670.00 
Freed-up Federal and Provincial funds (#891/8729) - $13,748.00 
Matching City funds (#532/7901) - $ 4,582.00 

TOTAL $35,000.00 


The Vancouver Park Board has estimated annual maintenance costs to 
be $1,400.00. Maintenance costs for the remainder of 1979 would be 
$466.67. It is proposed that the Park Board be requested to undertake 
regular maintenance through a standard agreement with the City Engineer. 
On this basis, maintenance funds must be approved by City Council as 
an addition to the City Engineer's annual operating budget. 
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I t i :> r ccc )niiii»!ruii !' 1 : 

A. THAT City Council approve the expenditure of up to $35,000.00 from 
the Kiwassa N.I. P. Account (including $4,582.00 from the Unallocated 
City N.I. P. Funds account (as outlined above) to be used to provide 
a mini-park on the street allowance in the 1000 Block Keefer Street. 

I'he total cost is cost shared as follows: 


B. THAT up to $1,400.00 per year be approved as an addition to the 
City Engineer's annual operating budget to cover maintenance and 
upkeep costs of the mini-park, with $466.67 for this purpose 
approved as an addition to the City Engineer's current 1979 
Operating Budget." 

The City Manager RECOMMENDS that the foregoing recommendations 
of the Director of Planning and City Engineer be approved. 


Federal 

Provincial 

City 


$17, 500 .00 
$ 8,750.00 
$ 8,750.00. 


FOR CC":.".!\ Al'lCy, SB 


MANAGER'S REPORT, August 10, 1979 


LICENSES AND CLAIMS MATTERS 

RECOMMENDATION 

1 . Balmoral Hotel - 159 East Hastings Street 


On June 12, 1979, City Council suspended the Business License for 
the operation of the Public House at the above address based on 
Police Reports on activities in the Beer Parlor. This suspension 
was for one month and has now been lifted. 

On July 10, 19 79, City Council received a Manager's Report suggest- 
ing that as certain upgrading and maintenance work in the residential 
portion of the hotel had not been completed, the suspension of the 
Public House License be continued until the necessary work in the 
residential portion has been completed. However, on the advice of 
the Director of Legal Services, it was found that the above sugges- 
tion of continuing the suspension was found to be inappropriate in 
this case and it was, therefore, considered necessary to deal with 
the matter of the upgrading of the rooms separately, and passed the 
following motion: 

"THAT the licensee of the Balmoral Hotel, 159 East Hastings 
Street be again requested to appear before Council as soon as 
possible to show cause why his Business License for the Pub 
operation should not be further suspended." 

The Director of Permits and Licenses now reports as follows: 

"Recent inspections have been carried out in the Balmoral Hotel 
by Inspectors from this Department and also from the Health 
Department. All of the maintenance work required by this Depart- 
ment has been completed and the small outstanding items will soon 
be completed . 

The Health Department advises that the people presently in con- 
trol of the premises have embarked on a complete repainting and 
renovating program in all of the rooms as they become vacant and 
that this work is progressing satisfactorily. 

Rechecks of the premises will be made t ensure that the improve- 
ment program continues . 

Recommendation 

The Director of Permits and Licenses recommends that, in view of 
the good progress towards the renovations of the Hotel, that the 
show cause motion of the July 10, 1979, Council Meeting be rescinded." 


A-5 


(CLAIMS: A-5 - 1) 


The City Manager RECOMMENDS that the recommendation of the Director 
of Permits and Licenses be approved. 


FOR CO-::\l ACTION' SEE P A 6E(S) 7(9.1^1^ 
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FINANCE MATTERS 


RE COMMENDATION 

1 . Energy Conservation Program 

The Director of Civic Buildings reports as follows: 

HISTORY 

"This Report will give a brief review of the City's Energy 
Conservation Program with the main purpose to determine Council's 
wishes as to the continuation of the position of the Energy Conservation 
Officer. 

On February 14, 1978 City Council approved a twelve month 
Energy Conservation Program vMch established a terporary position of 
an Energy Conservation Officer. Council was to review the program at 
the end of that twelve ironth period. 

The program was outlined in a report from the City Planning 
Department dated February 1, 1978, which divided the work into four 
procjrams. The first three programs {^, B and C) were to generally address 
the energy usage of the City's internal operation. The last program (D) 
related to developing a role for the City in the much larger conservation 
aspects vMch involved the public and ccrmerce. 

The following is a brief summarization of the four programs: 

Program 'A' - Conduct an Energy Audit of the City's Internal Operations 

This program was to document energy used for City buildings, 
programs, vehicles and street lighting. This data would 
provide the base fron which future savings could be judged 
and would identify the more wasteful sources of energy waste 
vMch could lead to the evaluation of changes that should be 
made. 

Program 'B' - Document Existing Energy and Resource Saving Policies 

This program was to record energy cost saving measures that 
have been adopted or implemented in the City's internal 
operations in the past. This vrould develop a record of achieve- 
ments to provide encouragement for future effort not only 
for the City's internal operation but also for all Governmental 
or Ccmmercial users of energy. 

Program 'C - Develop an Energy Management Program for Vancouver 

From analysis of the data developed in Programs A and B, 
goal-setting action plans will be developed under this 
program. 

Program 'D' - Developing a Conserver Society Role for the City of Vancouver 

This is the wide ranging program to develop inter-reaction with 
other levels of Government, the public and the business cannunity 
in encouraging greater energy and resource conservation. 

On May 30, 1978, Council was advised of a request fron the 
Board of Parks and Recreation noting that the Board requested inclusion 
of Parks Bocird facilities in the energy use study. 
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Clause No. 1 cont'd: 


EXPECTATIONS OF THE FIRST 12 fOJTH PERICD 

It was anticipated that in twelve itonths after the initiation 
of the program the following three steps vrould be attained: 

1. Set up a itonitoring system so that changes in energy 
consumption can be recorded and analyzed. 

2. Carry out an audit of energy usage for approximately 
60 civic buildings. 

3. Ccmpare theoretical energy usage with actual usage, and 
establish areas or activities vAiere energy ccaisuirption can be 
reduced. 

and that progress would have been made on: 

4. Establish and iirplentent an energy savings program on 
selected buildings, using a specified target reduction 
of approximately 5% for savings of $30,000 in the first 
year. 

Twelve months after the initiation of the Conservation Program 
a report was suhnitted to Council outlining the past efforts to reduce 
energy cost and energy use, advising that the ccnpletion of the audit for 
the 60 buildings, with a reccmnendation to iitplement a next step to save 
energy and reduce energy costs. Council ajproved an ejcpenditure of $46,000 
made up as follows: 

$16,000 to inprove controls to conserve energy. 

$23,000 to convert fran oil to gas. 

$7,000 for a "delanping" program in civic buildings. 

The savings in energy cost were projected at approximately 
$40,000 each year. All of the work associated with the program is now 
underway with the co-ordination being provided by City staff. 

POSITION OF ENERGY CCNSERVATICN OFFICER 

The position of Energy Conservation Officer was not filled 
until June 1, 1978. The incumbent fulfilled his contract but adviscxi us 
that as of June 1, 1979 he wished to return to the private consultant 
field. 

The experiment with the Energy Conservation Officer over the 
past year has proven the value of one specialist fully responsible for 
investigating conservation opportunities, to document and dispense information, 
to initiate and ensure operational changes are fully implemented and 
continued, and to review proposed new buildings v*ien they are at the initial 
design stage to assist in ijrplernenting conservation measiares. 

The reccmmendatia:! of this report will be to aK>rove the position 
of Energy Conservation Officer for a further period of three years. We 
anticipate that the position will be self-eliminating but believe a period 
of three years is required to achieve most of the outstanding objectives and 
to ensure that operational procedures are fully accepted and followed. A 
three year period should also alleviate some of the hiring difficulties that 
were experienced with the one year contract arrangement. 

Should the Conservation Officer position be approved, the 
following work is anticipated to form the basis of the next program: 
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SOCIAL SERVICE & HEALTH MATTERS 


RECOMMENDATION : 


1. Additional Office & Clinical Space 
Health Unit 2 


Your Medical Health Officer, in co-operation with the Building 
Inspector and Supervisor of Property and Insurance, submits the 
following report, concerning the provision of additional space 
for Health Unit 2. 

HISTORY 

"The Kerrisdale Community Centre at 2112 West 42nd Avenue 
currently houses a Community Centre, Library and Unit 2 
of the City Health Department. When this building was 
first constructed, the City Police had a portion of the 
premises which, upon their departure in 1961, created a 
space currently identified as Room 10. This space, be- 
longing to the Community Centre, was made available to the 
Health Unit for a variety of clinical programs (prenatal 
classes, child health centres, etc.). The Community 
Centre Association and its director, as well as the Board 
of Parks and Public Recreation, have all indicated their 
intention of resuming full use of this space owing to a 
need for youth and other programs which cannot be accom- 
modated in other community facilities. 

The Health Department, since the last additional space 
increase in 1960, has had numerous staff additions and 
increased functions (e.g. geriatrics, speech therapy and 
expanded attendance at other clinical programs). For the 
past six months the Health Department has attempted to 
secure alternative accommodation for its many programs in 
the knowledge that Room 10 would not be available in- 
definitely. Even had Room 10 been available to the 
department on a full time basis, there would have been 
considerable difficulties in operating all its programs 
in the present premises within the community centre building. 

No alternative church, school or other similar facilities 
were found in the area of this building which could be 
rented for the continued operation of the Health Unit 2 
programs. It is anticipated that some relief of this 
situation will occur when the new health and welfare building 
(at Oakridge or Langara Campus) is completed. This is 
the only large structure within the 5-year Plan for health 
and welfare and will take considerable time to plan and 
construct . 

SUPERVISOR, PROPERTY & INSURANCE DIVISION 

The problem of locating additional space for the various 
programs of the Health Department at Health Unit 2 has been 
reviewed with the Health Department. An on the spot 
survey has been made of the area and confirms the findina 
of the Health Department that no other alternative, church, 
school or other similar facilities are available. 
However, an immediate solution to the problem is possible 
by obtaining premises at 5957 West Boulevard. These 
premises, located a short distance from the Unit, may be 
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1. Extend the energy and cost saving program to include 

the various Works Yard facilities operated by the Engineering 
Department, the buildings operated by the Board of Parks 
and Recreation, and other buildings operated by the City 
but not yet surveyed. 

2. Ccttplete documentation of the City's achievements in such 
a manner that the information can be distributed to 
similar organizations for encouragement and recognition. 

3. Enter into a "retrofit" phase of the Energy Conservation 
Program. This was suggested as a further development of 
Program 'A' in the report submitted to Council on 
February 14, 1978. It was to examine energy use in greater 
detail and could lead to changes of a larger capital nature, 
such as increasing insulation, double glazing, etc. This 
retrofit phase has not yet been initiated because the 
emphasis was placed on inplementation of changes which would 
show savings in energy and energy-cost as quickly as 
possible. This ref.ro fit program should now be pursued. 

4. Develop and co-ordinate future programs in the City's internal 
operation for energy conservation to take advantage of any 
funding that might be made available frcrn other sources. 

An example of such programs is a proposed Conservation and 
Renewable Energy Development and Demonstration Program 
co-ordinated by the B.C. Ministry of Energy, Mines and 
Resources, jointly funded by the B.C. and Federal Governments. 
The total budget for the program is expected to be $27 
million, to be spent over five years. 


The annual costs for the Energy Conservation Officer and the 
associated program are estimated to be approximately $42,058 made up as 
follows : 


Energy Conservation Officer $32,360 

(jonsultemts 2 , 000 

Clerical help - 1/3 time 4,698 

Miscellaneous expenses, e.g. mileage, 

printing, stationery 3,000 

$42,058 


Funds required for 4 months in 1979 $14,019 
Funds available in the Energy 

Conservation Account 5,554 

Balance of funds required for 1979 $ 8,465 


The Director of Finance advises that if Council approves the 
reccnmendation of this report, the necessary funds for 1979 would be provided 
from Contingency Reserve. 


COJCLUSIOSI 


Approximately $85,000 each year in energy costs are expected 
to be saved from energy conservation measures approved for Civic Buildings 
to date. This sum will increase as energy costs escalate in the future. Additional 
similar savings are still possible if the Energy Conservation Program is 
continued. The present staff cmplement cannot devote sufficient time to 
co-ordinate an effective Program, therefore it is apparent that the employment 
of an Energy Conservation Officer is necessary if the existing program is 
to be continued and such a position is a sound expenditure for the City," 
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The Director of Civic Buildings recommends that : 

A. The position of Energy Consei-vation Officer be extended 
for a period of three more years. 

B. The necessary additional funding in the amount of $8,465 

for the balance of 1979 be provided from Contingency Reserve. 

The City Manager RECOMMENDS that the foregoing recommendations 
of the Director of Civic Buildings be approved. 


Investment Matters (Various Funds) June 1979 

The Director of Finance reports as follows: 
"(a) Flecurity Transactions durin;^ the month of June 1979. 
(b) fjummary of Securities held by the General and Capital Accounts. 

(a) SECURITY TRANSACTIONS DURINH THE MONTH OF JUNE 1979 

1. nCNERAL AND CAPITAL ACCOUNT TRANSACTIONS (PURCHASES) 


Ty[>r: of Security 


Matur Lty 
Date 


Maturity 
Value 


Cost 


Torm 
Days 


Annual 
Yield % 


Chartered Bank Deposit Receipts and Government Notes 


12 

1^ 

15 

15 

19 
1 ') 
20 

21 
21 
2L 
2L 
2L 
2L 
2L 
2L 
2L 
2L 


Banque Canadienne 

Nat ionale 
Canadian Imperial Bank 

of Commerce 
Bank of Canada 
Vancouver City Savin^^s 

Credit Union 
Banque Canadienne 

Nat ionale 
Banque Canadienne 

Nat ionale 
Vancouver City Savings 

Credit Union 
Mercantile Bank of Canada 
Bank of Montreal 
Vancouver City Savinp.r; 

Credit 'Jnion 
Bank of Mova Scotia 
Royal Rank of Canada 
of Canada 
Bank of Canada 
Bank 
Bank 
British 
British 


Royal Bank 
Mercantile 
Mercantile 
Mercantile 
Bank of 
Bank of 


of Canada 
of Canada 
Columbia 
Columbia 
Toronto Dominion Bank 
Bank of Montreal 
Banque Canadienne 
Nat ionale 


June '+/79 

$ 1,751,222 

.60 

$ 1,750,000 

00 

3 

8 

.50 

Oct. 15/79 

2,082,1+23 

.55 

2,000,000 

00 

133 

11 

.31 

June 15/79 

751,767 

.12 

750,000. 

00 

8 

10 

.75 

June 15/79 

900,876 

.58 

900,000 

00 

3 

11 

.85 

June 15/79 

750,215 

.75 

750,000. 

00 

1 

10 

.50 

June 19/79 

1,751,582 

.19 

1,750,000 

00 

1+ 

8 

.25 

June 19/79 

2,001,810 

.1+1 

2,000,000. 

00 

1+ 

8 

.26 

Oct. 15/79 

3,108,621+ 

.66 

3,000,000. 

00 

118 

11 

.20 

June 20/79 

2,000,000 

.00 

1,999,3^)6. 

37 

1 

11 

.75 

Sept .l'+/79 

1,539,760 

.27 

1 ,500,000. 

00 

86 

11 

.25 

Au;^. 1/79 

1,012,356 

.16 

1,000,000. 

00 

41 

11 

.00 

July 31/79 

2,021+, 109 

.59 

2,000,000. 

00 

1+0 

11 

.00 

Nov. 15/79 

2,089,1+08 

.22 

2,000,000. 

00 

11+7 

11 

.10 

Au;^. 20/79 

2,036,1+93 

.15 

2,000,000, 

00 

60 

11 

.10 

Sept. 27/79 

3,089,810 

.96 

3,000,000. 

00 

98 

11 

.15 

Oct. 16/79 

2,071,1+82 

.19 

2,000,000. 

00 

117 

11 

.15 

Aug. 15/79 

1,525,021 

.23 

1,500,000. 

00 

55 

11 

.07 

Dec. 11+/79 

2,106,757 

26 

2,000,000. 

00 

176 

11 

.07 

July 13/79 

i+, 000, 000 

00 

3,973,892. 

07 

22 

10 

.90 

July 15/79 

1,511,198 

63 

1 ,500,000. 

00 

25 

10 

.90 

June 26/79 

2,502,328 

77 

2,500,000. 

00 

1+ 

8 

.50 
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Vancouver City Savings 

Credit Union 
Vancouver City Savings 

Credit Union 
Vancouver City Havings 

Credit Union 
Vancouver City Havings 

Credit Union 
Ranque Canadienne 

Nationale 
Mercantile Rank of Canada 
Ranque Canadienne 

Nationa] e 
Rank of Montreal 


<j uxy 

1 Q / 7 Q 

, olb , 801 

. o / 

2 , 500 , 000 

. 00 

22 

11 

,15 

Oct. 

18/79 

2,587,842 

.47 

2,500,000 

.00 

114 

11 

.25 

June 

28/79 

1,500,472 

.60 

1,500,000 

.00 

1 

11 

.50 

Sept 

4/79 

1,530,935 

34 

1,500,000 

00 

68 

11 

.07 

July 

13/79 

1,004,315 

07 

1,000,000 

00 

15 

10 

50 

Nov. 

1/79 

1,557,475 

71 

1,500,000 

00 

126 

11 

10 

July 

13/79 

1,003,835 

62 

1 ,000,000 

00 

14 

10. 

00 

Jul. y 

13/79 

1,003,452. 

05 

1,000,000 

00 

14 

9 

00 



53,312,380. 

53 

52,373,248. 

44 





2. DERT CHARGES EQUALIZATION FUND (PURCHASES) 


Type of Security 


Maturity 
Date 


Maturity 
Value 


Cost 


Chartered Rank Deposit Receipts and Government Notes 


Mercantile Rank of Canada Aug. 3/79 


$ 3,563,930.14 $ 3,500,000.00 


Term 
Days 


59 


Annual 
Yield % 


11.30 


3. SINKING FUND TRANSACTIONS (PURCHASES) 


Type of Security 


Debentures 


Maturity 
Date 


City of V.incouvor 'K'>'i June 2G/R9 
City of V.iricoiivop ,Iiine 26/94 


Maturity 
Value 


Price 


Cost 


Term 
Yrs/Mos. 


B0,7I2.«3 100.00 $ 80,712.83 10/- 
1,381,858.20 100.00 1 ,381 ,81.8 . 20 ]')/- 


1,462,571.03 


1,462,571.03 


Yield 


9. 50 
9.50 


Chartered liank Deposit Rece ipts and Government Note.-; 

Dec. 3/79 $ 2,113,534.25 


liank of firit ish 

Columbia 
Vancouver C'.tv Savings 

Credit Union Oct. 1/7 9 


514,948.63 
2,628,482.88 


Days 

2,000,000.00 185 11.20 
500,000.00 97 11.25 


2,500,000.00 


$ 4,091,053.91 


$ 3,962,571.03 
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4. CEMETERY CARE FUND TRANSACTIONS (PURCHASES) 

Debentures Yrs/Mos 

Tune 21 ! City of Vancouver 10.375% June 21/99 $ 20;000.00 100.00 $ 20,000.00 20/- 10.375 

29 City of Vancouver 9.250% Sept. 1/90 4,000.00 94.1+0 3,776.00 11/2 10.100 

$ 24,000.00 $ 23,776.00 


(b) SUMMARY OF SECURITIES HELD BY THE GENERAL AND CAPITAL 
ACCOUNTS ONLY - AS AT JUNE 3 0, 1979 

Type of Security Par or Maturity Value Cash or Book Value 

Short Term 

Chartered Bank Deposit 

Receipts and Government Notes $ 91,640,876.17 $ 88,471,676.27" 


The Director of Finance recommends that the above transactions be approved. " 

The City Manager RECOMMENDS that the foregoing recommendation 
of the Director of Finance be approved. 


FOR council ACVl"*! Sll PAGE{S)..1.C?^ 
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PROPERTY MATTERS 

RECOMMENDATIONS 

1. Renewal of Sub-lease to Ministry of 
Human Resources re 1655 Robson Street 
at $3500 per anniim 

The Supervisor of Properties reports as follows: 

"City Council on August 29, 1972, authorized the leasing of the premises at 
1655 Robson Street from Garshe Investments Ltd. for Health and Welfare 
purposes in the West End. The term was for a period of five years with 
option for three further renewal periods of five years each, terminating 
August 31, 1992. The City's present rental cost for these premises is 
$37,492.50 per annum. 

Upon takeover of the Welfare function by the Provincial Government, the 
City granted the Ministry of Human Resources a "license to occupy" its 
share of the premises. This agreement terminated August 31, 1977 and the 
Ministry has continued in occupation of the space paying a basic rental of 
$3,500 per annum plus its proportionate share of operating costs and shared 
utilities. 

The Ministry of Human Resources has confirmed that it wishes to remain at 
this location and has agreed to a renewal of the License Agreement on a year 
to year basis terminating August 31, 1982, consistent with the City's present 
tenure. The basic rental of $3,500 per annum is considered realistic at 
present but should be reviewed by August 31, 1980. 

It is therefore recommended that the Supervisor of Properties be authorized 
to enter into a License Agreement with the B.C. Buildings Corporation on 
behalf of the Ministry of Human Resources as follows: 

Term: Year to year, terminating August 31, 1982 

Rental: $3,500 per annum plus proportionate share of 

utilities and operating costs 

Rental Review: Yearly as of August 31, 1980 

The Agreement to be subject to the approval of the Director of Legal 
Services . " 

The City Manager ElECOMMENDS that the foregoing recommendation of the Supervisor 
of Properties be approved. 

2. Expropriation for Right-of-Way 
Municipality of Delta 

The City Engineer and the Supervisor of Properties report as follows: 

"The City requires a right-of-way over Lot 3 of D.L. 102, 
and 137, Group 2, Plan 30967, in the municipality of Delta 
for the construction of a forcemain in order that the leachate 
from the City's land fill site can be pumped to the munici- 
pality of Delta's sewage system. 

It is necessary to finalize this right-of-way in order that 
the forcemain can be constructed and in operation by the 
summer of 1980 to comply with a directive from the Provincial 
Pollution Control Branch. 

Lengthy negotiations have been held with the owner regarding 
the granting of the right-of-way, as shown on plan marginally 
numbered LE4852 , and a final offer in the amount of $1,000.00 
was made in writing. This was rejected and, as time is now 
a factor, the Director of Legal Services was consulted and 
has recommended that the right-of-way be expropriated and 
application be made to the Courts for a Vesting Order. 
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It is noted that the Municipality of Delta has already ex- 
propriated for their sewer right-of-way on this projierty and 
arbitration proceedings are pending. The City's offer for the 
right-of-way is similar to the offer made by the Municipality 
of Delta, which was accepted by other owners in the area. It 
is anticipated that compensation to this owner will be based 
on the compensation awarded in the Delta arbitration pro- 
ceedings. Both Delta and the Properties Office have made ten- 
tative settlements with the current lessee of the lands. 

It is therefore recommended: 

A. That the offer of $1,000.00 for the granting of 
the right-of-way made to the owner through the 
office of the Supervisor of Properties on behalf 
of the City be confirmed as representing due com- 
pensation for the granting of the right-of-way. 

B. That since the City has failed to come to an 
agreement with the owner to acquire the said 
right-of-way for the sum offered, the said 
right-of-way be expropriated and that the re- 
solution for that purpose submitted under "motions'^ 
be passed. 

C. That the Director of Legal Services be authorized to 
make application to the Courts for a Vesting Order. 

D. That Mr. E. C. E. Todd be appointed as the City's 
nominee to the Board of Arbitration to be constituted 
to determine the amount payable to the owner by rea- 
son of said expropriation." 

The City Manager RECOMMENDS the foregoing recommendation of the City Engineer 
and the Supervisor of Properties be approved. 

3 . Assignment of Leases 

The Director of Legal Services reports as follows: 

"The City has a large number of "commercial" leases of City 
property. These are leases where t' a lessee, directly or 
indirectly, uses the property in conjunction with his 
business. In order to assign or sublet under the City 
leases, the consent of the City is required. Examples 
where this situation arises are: 

(1) Where the business is being sold the lease has to 
be assigned to the buyer. 

(2) Sometimes the lessee wishes to take in a sub-lessee. 

(3) If the lessee is arranging financing he may have to 
assign the lease by way of mortgage to a financial 
institution. 

Most lessees do not realize that under present practice this 
consent must be obtained from City Council. It can take any- 
where from 10 days to 3 weeks to get that consent, and this 
sometimes has a very serious effect on the transactions 
involved. Council has rarely, if ever, refused such consent, 
and it does seem that this is a task that could be delegated 
to staff in appropriate cases. 
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It is, therefore, recommended that the Director of Legal 
Services, after consultation with the Supervisor of Properties 
be authorized to grant and execute the necessary consents re- 
quired for assignments of the head lease, for consents to sub- 
lease or assignments thereof where: 

(a) there are no breaches of the lease/sublease 

(b) there are no arrears of rent 

(c) the assignee or subtenant proposes to use the 

premises in accordance with the lease, and 

(d) in his opinion the City's security will not be 

impaired . 

All other cases would be brought before Council." 

The City Manager RECOMMENDS the foregoing report of the Director 
of Legal Services be adopted. 


4 . Sale of City-owned Property 

The Supervisor of Properties reports as follows: 

"City-owned Lot 27, Block 62, D.L. 181, 25 ft. (7.62m) x 122 ft. (37.18m) 
abuts the north side of Hastings viaduct in the 900 block East Hastings, 
and is leased to Alex Gair and Sons, who own the adjoining lands on both 
sides of Lot 27. The company use the land for storage. 

The lot was released for sale subject to consolidation with the adjoining 
property to the west and limiting vehicular access to the lane as the grade 
level is approximately 23 ft. below street level. 

The viaduct is being replaced, and the sale has been deferred pending 
satisfactory completion of negotiations with all of the owners abutting the 
viaduct. In addition, negotiations have resulted in Alex Gair and Sons Ltd 
agreeing to give permission for city crews and contractors to have adequate 
access and use of the company's properties during construction of the new 
viaduct. 

The price negotiated is $30,000 for the land which is considered to be fair 
market value. 

It is recommended that the Supervisor of Properties be authorized to sell 
Lot 27, Block 62, D.L. 181 to Gair Investments Ltd. for the sum of $30,000 
subject to the following: 

A. City to have free access to the property during the replacement 
of the Hastings Viaduct. 

B. Vehicular access to the property to be limited to the lane. 

C. A Bulkhead Agreement to be registered against the property. 

D. Lot 27 to be consolidated with the adjoining Lot 28, Block 62, 
D.L. 181." 

The City Manager RECOMMENDS that the foregoing report of the Supervisor of 
Properties be approved. 
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5. Lease of City lands to Frog Hollow 
I nlormation Centre Society 

The Supervisor of Properties reports as follows: 

"City Council on May 13, 1975 granted to the Frog Hollow 
Information Society a month «-to -month lease on the City 
owned property situated on the N/S of 7th Avenue between 
Kaslo and Renfrew Streets, legally described as Lots 22 
to 33, Block 13, Section 35 T.H.S.L. at a nominal rental 
of $1.00. The use was a children's playground with rest 
benches for senior citizens. Due to financial difficulties 
the society was unable to develop the site and the lease 
was subsequently cancelled. 

The society has again requested the use of this site for 
the same purpose and as there is no immediate plan of 
development for this property, it is recommended: 

Lots 22 to 33 inclusive. Block 13, Section 35 T.H.S.L. 
be leased to the Frog Hollow Information Centre Society 
on the same terms and conditions and for the same use as 
set out in the previous lease, such lease to commence 
August 1, 1979, and to be drawn to the satisfaction 

of the Director of Legal Services." 

The City Manager RECOMMENDS that the foregoing recommendation 
of the Supervisor of Properties be approved. 


6 . Sale of City-owned Properties 


The Supervisor of Properties reports as follows: 


"The following offer to purchase has been received by the 
Supervisor of Properties as a result of the City's call 
for tenders advertised under the authority of the 
Property Endowment Fund Board. The offer is considered 
to be favourable to the City and is hereby recommended 
for acceptance. 


Lot 18 ex. W 2h feet. Block 2; Lot 1. ex. S 2^5 feet and 
Lot 18 ex. N 2H feet, both of Block 3; all in West half 
Section 26 THSL, Plan 2588: W/S Cassiar between Napier 
and Venables Street 


NAME 


Approximate 
Size 


Purchase 
Price 


Terms 


Bawn 

Holdings 
Ltd. 


Lot 18, Blk 2 
Lot 17, Blk 3 
Lot 18, Blk 3 


42 ' 
42' 


107 • 
114 ' 


42' X 107 


$26,500 
each lot 


City 
terms 
@ 13% " 


The City Manager RECOMMENDS that the foregoing offers to purchase, 
being the highest offers received and favourable to the City, be 
accepted and approved under the terms and conditions set down by 
Council . 


7. Establishing a portion of City-owned property for road 
purposes at 57th Avenue & Culloden Street 

The Supervisor of Properties reports as follows: 

"Lot 70, Blocks 29 to 31, D.L. 200, Plan 1770 situated 
on the N/E corner of 57th Avenue & Culloden Street was 
acquired recently by the City in exchange for a City 
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owned property on Cheyenne Street. This exchange of 
property was necessitated by the City Engineer's requirement 
of a portion of Lot 70 to provide for a left turn bay 
on 57th Avenue at Culloden Street. 

The City Engineer has requested the portion required for 
road purposes now be established as such in the Land 
Registry office and the balance of the lot marketed with 
the proceeds to be credited to the City Engineer 
miscellaneous property acquisition account. 

It is therefore recommended that: 

A. The south 7 feet of Lot 70, Blocks 29 to 31, D.L. 200, 
Plan 1770 be established for road purposes and that 
the Formal Resolution establishing the same and 
submitted concurrently with this report be passed by 
Council . 

B. The Supervisor of Properties arrange for the marketing 
of Lot 70 (except the portion established for road) 
with the net proceeds to be credited to the City 
Engineer's property acquisition account number 146/4011. 

The City Manager RECOMMENDS that the foregoing recommendation 
of the Supervisor of Properties be approved. 

8 . Sale ul CiL/'-owDed Propeit.ies 

The Supervisor of l-'roperties reports as follows: 

"The following offer to purchase two lots, the legal description 
of which is set out below, has been received by the Supervisor 
of Properties as a result of the City's call for tenders 
advertised under the authority of the Property Endowment Fund 
Board. The offer is considered to be favourable to the City and 
is hereby recommended for acceptance. 

Subdivisions 8 & 9 - SJj Lot 89, T.H.S.L., Plan 2588 
S/S of East Georgia between Kootenay and Boundary 

Name Approximate Size Purchase Price Terms 

Bawn Holdings 30. 8 'x 107' each $27,600 each City terms 

Ltd. lot lot § 13% 

Subject to Bulkhead Agreement in favour of the City as the 
lots are below street level." 

The City Manager RECOMMENDS that the foregoing offer to purchase, 
being the highest offer received and favourable to the City, be 
accepted and approved under the terms and conditions set down by 
Council . 


9. Champlain Heights Community Services Centre 
Tenders for office and commercial space 

The Champlain Heights Project Manager reports as follows: 

"June 28th 1979, Vancouver City Council approved a rezoning for the Community 
Services Centre in Champlain Heights. The new CD-I zone (comprehensive 
development district) permits construction of the following; 
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School S 

Community Centre 
Parks and Playgrounds 

Retail stores, offices, businesses or undertakings 
catering to the day to day needs of the residents of 
the local neighbourhood, not to exceed 15,000 sq.ft. 
of gross built area. 
Neighbourhood public house 

Public health and social service offices and child 
care facilities not to exceed 20,000 sq.ft. of 
gross built area. 

Any other use which is not specifically listed etc. 
Accessory Uses and Buildings etc. 


PURPOSE: 


The purpose of this report is to deal with the office and commercial 
sites and recommend a procedure for marketing and construction. 

BACKGROUND : 

One of the principle recommendations of the 1974 Implementation Plan for 
Areas E and F was to develop a variety of facilities on the Community 
Services Centre site, including modest amounts of office and commercial 
space to service the local community. 

Now that the funding has been approved for construction of the community 

and recreational space and now that the site has been rezoned, marketing 

the office and commercial sites is the next logical step in order 

that construction of these facilities can proceed together with the construction 

of the community and recreational space. 

The Project Manager would like to advertise immediately - with tenders closing 
in late September for report back to Council in early October. The following 
outlines key points of the offering: 

(a) Land will be offered on the basis of a 60 year prepaid ground lease. 

Leasing will be consistent with the land policy in Areas E and F and 
will not alienate park land should a Council in sixty years time decide 
on an alternate use. 

The term of the lease is the same as the non- arket leases in Areas E and F. 
A 60 year term is proposed rather than a 99 year term in order to give the 
City more flexibility when dealing with the question of renewal or alternate 
uses. The commencement of the lease shall be not later than 120 days after 
Council's approval to lease to the successful bidder. 

At the end of the term, the improvements would revert to the City. 


(b) Two land parcels of roughly equal size will be tendered - one for the 
commercial space and one for the offices. 

It is felt that by offering two parcels, interest and competition will 
be increased. As well, people such as doctors and dentists who might 
be interested in bidding solely on the office building and not on the 
commercial facilities would have an opportunity to do that - similarly 
the reverse situation would apply to those only interested in the comner- 
cial space. At the same time bids would be accepted from people willing 
to undertake both parcels. 

The actual amount of land offered would be sufficient to accommodate 

the building (7,500 sq.ft. each), some peripheral landscaping, pedestrian 

circulation, access and parking. 


. .../I 


Board of Administration, January 29, 1971 
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(SOCIAL - 2) 


Clause 1 Cont/d. 


obtained on a rental basis. Mr. Don Weber of Malibu 
Management Ltd., Agents for the Owner, has advised that 
occupation of premises is available upon the expiry of 
two month's notice to the present tenant on a 5-year 
lease basis at $3,420.00 per annum, subject to a further 
renewal if required. 

BUILDING INSPECTOR 

The following report is submitted as a result of investi- 
gation made of the premises at 5957 West Boulevard. 

(a) After necessary alterations are completed the premises 
at 5957 West Boulevard will provide accommodation 
adequate to the additional requirements of the Health 
Unit. 

(b) The cost of the alterations has been estimated at 
approximately $8,300.00, which includes for all re- 
lated heating and electrical work. 

(c) To facilitate early completion of the alterations, it 
is recommended that the Construction Division, prepare 
drawings sufficient for a Building Permit, and a 
Contractor be employed to do the work on a cost-plus 
basis at a cost not to exceed a fixed sum. The type 
and scope of the work does not warrant the time and 
cost involved to prepare drawings and specifications 
sufficient for competitive tenders. 

ESTIMATED COSTS 

Estimated costs of the alterations to the premises at 5957 
West Boulevard, together with furniture and equipment and 
the annual operating costs are summarized as follows: 

Non Recurring 

Alterations, including fixtures 
Furniture and Equipment: 

Clinical equipment $1,275.00 

Misc. office equipment 550.00 

Office furniture 500.00* 

♦Possible reduction in this estimate providing 
surplus furniture is available due to replace- 
ment program in City Hall. 


TOTAL NON RECURRING EXPENSES $10,625.00 


$8,300.00 
2,325.00 


Annual Recurring 19 71 

Proportionate 
Annual Costs 


Basic Rent (based on 5-year 

lease $3,420.00 $2,280.00 

Janitorial Service 780.00 455.00 

Heat & Light 400.00 250.00 

Telephone 200.00 120.00 

Sundry Supplies 200.00 150.00 


TOTAL ANNUAL RECURRING $5,000.00 $3,255.00 


Cont/d. 


MANACKK ' S R]::i>{)UT, AUdUST 10, 1979 


(PROPERTIES: A9 - 7) 


Clause No. 9 cont'd: 


As approved in the Council resolutions attached to the CD-I rezoning, 
this would amount to a total of 1.15 acres of land for both sites. The 
Corrmunity Service Centre site is 29.4 acres in total. 

(c) General conditions of development are stipulated in the rezoning document 
including building location, heights, site coverage, parking etc. 


(d) General terms and conditions of the ground lease are outlined in 
Appendix A (on file in the City Clerk's Office). 

(e) Tenders will be assessed based on the ground rent offered and subject to 
t.he proponent satisfying the conditions contained in the call. 


In view of the foregoing, the Project Manager recommends: 

A. THAT Council authorize calling tenders for the office and commercial 
parcels (labelled E and F in the zoning report) in general accord with 
the terms and conditions outlined in this report. 

B. THAT the Project Manager report back to Council regarding the results of 
th i s tender. " 


The City Manager RECOMMENDS that the foregoing recommendations of the 
Project Manager be approved. 



MANAGER'S REPORT 

DATE August 8, 1979 


TO: Vancouver City Council 

SUBJECT: Proposed Rezoning - S.E. Corner of 

w. iidotinga Street and Jervis Street 

CLASSIFICATION: RECOMMENDATION 


The Director of Planning reports as follows: 

"An application has been submitted by Mr. B.W.F. Fodchuk, solicitor, on 
behalf of Evergreen Building Limited, requesting an amendment to Zoning 
and Development By-law No. 3575, whereby lands at the southeast corner 
of West Hastings Street and Jervis Street (Lot 'B', Block 29, D.L. 185, 
Plan 15918) would be rezoned from C.W.D. Central Waterfront District to 
D.D. Downtown District for the purpose of (according to the applicant): 

'Rezoning (the said Lot) to include it in the Downtown District 
Zone, in which the immediately adjacent parcel is located, both 
of which the applicant is developing as a multi-storey office 
building, containing residential units and athletic facilities 
pursuant to Development Permit No. 82592. 

The entire site is being consolidated into one Parcel for the 
purposes of this development. Due to its location, that is, 
across Hastings Street from the Central Waterfront area, it is 
impractical to leave it in that area, and it is desirable to 
make it consistent as to zoning with the parcel with which it 
is being consolidated and co-developed.' 


SITE DESCRIPTION 

The irregular, almost triangular site is bounded on the north by the 
Hastings Street right-of-way and on the west by the Jervis Street right- 
of-way. Neither of these streets is developed at this time. The site 
has a frontage along West Hastings Street of 40.337 m (132.4 feet) and 
along Jervis Street of 12.648 m (41.5 feet), producing a total site area 
of approximately" 240 m2 (2,600 square feet). Adjoining the site on the 
south is a larger parcel of land with which the site is to be consolida- 
ted. (See Appendix A Plan for site location). 


BACKGROUND 

Prior to rezoning of the site to the newly established C.W.D. Central 
Waterfront District, which was enacted by Council on June 19, 1979, the 
site formed part of a thin strip of M-1 Industrial zoning situated bet- 
ween the D.D. Downtown District to the south and the M-2 Industrial Dis- 
trict to the north. 

Prior to the registration of the site as a legal parcel, the site consti- 
tuted a portion of the Canadian Pacific Railway right-of-way. The division 
between the M-1 Industrial District and D.D. Downtown District followed 
the southerly boundary of this railway right-of-way. 

In November, 1978, preliminary Development Permit Application No, 82592 was 
submitted for a 10-storey office and residential development on land known 
as 1285 West Pender (being the lands adjoining the site to the south). 
Access to off-street parking for this development was shown from Jervis 
Street and from a westerly extension of Hastings Street, the latter running 
across the site of the current proposed rezoning. On January 30, 1979, 
this preliminary Development Permit Application was approved by the Devel- 
opment Permit Board, the status of Lot B (subject site) to be resolved at 
the complete Development Permit Application stage. The completed Develop- 



ment Permit Application (submitted on January 26, 1979 prior to the 
consideration of the preliminary Development Permit Application by 
the Development Permit Board) also excluded Lot B from the site but 
showed upper floors of the building canti levered over Lot B, with 
parking and loading access provided across Lot B. This complete Dev- 
elopment Permit Application was approved subject to conditions by the 
Development Permit Board at its meeting on February 19, 1979. Of par- 
ticular importance was the condition requiring that arrangements were 
to be made for access and building encroachments over Lot B, to the 
satisfaction of the City Engineer, prior to the issuance of the Devel- 
opment Permit. 

A rather rapid series of events then occurred whereby the City sought 
to ensure protection for a 30 inch storm sewer across Lot B, previously 
accommodated under an unregistered agreement with C.P.R. Through dis- 
cussions with the applicant who had subsequently purchased Lot B from 
Marathon Realty Company Ltd., the City was able to secure appropriate 
easements across Lot B. An agreement covering these easements has been 
made between the City Engineer and Mr. Laxton, representing the owners of 
the property. This agreement is now being prepared by our Law Department. 


ANALYSIS 

As stated by the applicant, the site is physically separated from the 
remainder of the C.W.D. Central Waterfront District by dedicated street 
allowances for both Hastings and Jervis Streets. In addition, due to 
location, size, problems of vehicular access and the existence of a 
City sewer, the site would be inappropriate for development as a single 
parcel. As noted above, the development incorporating the site, but 
protecting the City's interests, has now been approved to the satisfac- 
tion of all parties with the exception of a minor amendment to the approved 
plan which is presently being processed. 

RECOMMENDATION 

The Director of Planning recommends that the following recommendation 
be received and the whole matter be referred direct to a Public Hearing: 

That the rezoning application be approved, subject to an 
Easement Agreement across Lot B being executed." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Director of Planning be approved. 


FOR co-j.%''ri see pa6I(S) 


ma:;ager's report 


* 5 


DATE August 8th , 1 


TO: 

SUBJECT: 


Vancouver City Council 

1127 Barclay Street - DPA No. 84184 - W.E.D. 

and Section 3 (Height) of the West End Official Development Plan 


CLASSIFICATION: 


INFORMATION AND RECOMMENDATION 


The Director of Planning reports as follows: 
" BA CKGROUND 

On July 23, 1979, the Development Permit Board considered a request by Intrawest 
Management Ltd. to construct a 14-storey apartment building at 1127 Barclay Street 
containing 51 dwelling units. 

After considering the recommendation of the Development Permit Staff Committee 
for approval subject to conditions, together with a petition from West End 
residents containing some 200 signatures in opposition to the application, the 
: Development Permit Board resolved: 

'THAT the application be approved in accordance with the Development 
Permit Staff Committee recommendation of July 11, 1979, with the 

1 addition of the following condition: 

I 

I "Prior to the issuance of the Development Permit the Director 

of Planning to review any further public response received by 
July 26, 1979 and to confirm the decision of the Development 

I Permit Board or to refer the application back to the 

Development Permit Board for further consideration". 

In addition, the Chairman of the Development Permit Board noted that he felt 
it significant that the Planning Department report to Council about this 
application, noting that the Board had approved it, but checking with Council 
about its wishes with regard to the Height Section of the West End Official 
Development Plan. 

PURPOSE 

I 

The purpose of this report is to: 

(1) report for information the decision of the Development Permit Board 
regarding DPA #84184; and 

(2) recommend that a review be undertaken as soon as possible of the Height 
Section of the West End Official Development Plan, together with the West 

I End Design Guidelines and Planning Policies; 

I (3) provide a series of options for such a review, to be further considered by 
the Planning and Development Committee after further report by the Director 
of Planning concerning de tailed Ai.me. and. .cos.t estimates. 
ANALYSIS 


1127 Barclay Street - DPA No. 841 84 

The decision of the Development Permit Board to approve this application for a 
14-storey point tower was based on a comprehensive analysis by staff of this 
proposal against the regulations and interpretative requirements of the West End 
Official Development Plan By-law and the supplementary West End Planning Policies 
and Design Guidelines. 

The petition received in opposition to the application contained 176 signatures 
of West End residents. The petition stated as follov/s: 

"We, the undersigned petitioners and residents of the West End, 
object to the 14-storey building proposed for the 1100 block 
Barclay Street as described in Permit Application 84184. We 
object to this proposed development for the following reasons: 

1. The present low-rise, low-cost nature of buildings in the 
area provides an unobstructed view for residents and pede- 
strians alike and should be retained as a pleasant, airy, 
pedestrian corridor within two blocks of downtown. 


2. Density will be increased in the already over-populated West End. 
Socially and psychogical ly (sic) the area cannot tolerate higher 

density. Over 37,000 people live in the one square mile known as ►^c-t» 

the West End. --^ 

3. High-rise construction means more traffic on already over-used 
streets. 

4. We look upon this application as only the begining (sic) of the re- 
development of this two-block area and any redevelopment must be 
of a low-rise nature, no higher than four storeys. 

We ask that the Planning Department and the Development Permit Board 
reject Development Permit Application # 84184 OR hold a well -publ icized 
public meeting before approving this application." 

The Board also heard presentations from two West End residents who both expressed 
the view that all new development in the West End should be low-rise in height. 

In addition, seven letters were received in response to notification of some 500 
residents in the immediate neighbourhood. Four of the letters were opposed, with 
three in favour. The letters in opposition expressed concerns regarding 

- view blockage of Coal Harbour and the mountains 

- shadowing 

- increased density in terms of high-rise 

- any further high-rises in the West End 

The letters in favour felt the application should be approved for the following 
reasons : 

- demand/supply of rental housing (provided that adequate landscaping 
and garbage handling is provided) 

- high buildings to the north in the Downtown District which already, 
or will in the future, block views of Coal Harbour 

- the condition of the existing buildings and cost required to renovate 
according to National Building Code requirements 

It is noted that one of the letters in favour of approval was written by a 
property owner of one of the existing buildings on the site. 
Staff analysis of the proposal led to the conclusion that this proposal was 
approvable. With regard to height, analysis indicated that a 14-storey building 
on this site as proposed is generally in keeping with the relevant Planning 
Policies and Design Guidelines, which are important in interpreting the Height 
Section of the West End By-law. 

In particular, staff found that the proposal was generally in keeping with the 
character of the existing neighbourhood with regard to topography (the site is 
located immediately adjacent to the highest land elevation in the West End) and 
existing building heights (a mixture of high and low buildings in the area). 
With regard to view analysis, staff concluded that no significant long view 
obstruction would be created by the proposed development. 

The minutes of the Development Permit Board regarding Development Permit 
Application No. 84184 are attached as Appendix I. 

Resident Concerns re High-Rise Development 

The concerns of residents regarding the height of the 1127 Barclay Street 
development proposal are similar to those expressed by residents regarding the 
recent 14-storey proposal for 1901 Pendrell Street and an earlier proposal for 
a 19-storey apartment building at 1905 Beach Avenue. Residents however also 
evpre.nsed concern with respect to the historic character of the existing 
neighbourhood on the latter two proposals. The proposals for 1901 Pendrell Street 
and 1905 Beach Avenue were both refused by the Development Permit Board. 

Virtually all of the letters received in opposition to the 1901 Pendrell Street 
proposal indicated a lack of understanding regarding the maximum permitted 
height of buildings in the West End District. In most cases, residents believed 
the current maximum permitted height was 4-5 storeys. In addition, most of the 
letters expressed opposition to any further high-rise development in the area 
for a nurriber of reasons (e.g. view obstruction, shadowing, density, etc.) 


- 3 - 


Height of Buildings - W.E.D. By-law 

Section 3, Height of Buildings, in the West End Official Development Plan is 
an interpretative requirement and states as follows: 

"In determining the height of any building, reference should first be 
made to the Design Guidelines and other policies. 

1. The height of buildings shall not exceed 60 feet except as provided 
for in 2. below and shall be in conformity with the height envelope 
illustrated below which is based upon: 

(i) a 30° angle of sunlight, at either equinox in order to provide 
direct sunlight at the property line on the opposite side of 
a 66-foot street; and 

(ii) a 30° angle of vision from the sidewalk on the opposite side of 
a 66-foot street. 

2. The height of any point tower shall not exceed 210 feet." 


The following interpretation of this section is followed by the Development Permit 
Board in decision-making on West End development proposals: 

The basic intent of Section 3 is that the height of buildings shall 
not exceed 60' and shall be in conformity with the West End height 
envelope. This section also permits consideration of point towers 
to a maximum of 210' in height, at the discretion of the Development 
Permit Board. However where any proposal exceeds 60' and particularly 
with respect to point towers, the West End Planning Policy concerning 
retention of the character of the existing West End neighbourhoods, 
and the Design Guidelines concerning Views, Sunshine, Lower Level 
Treatment of Tall Buildings, and Open Space are particularly important 
in the interpretation of the Height Section. 

Need for Review of the W.E.D. Height Section , Design Guidelines, and Planning Policies 

It is the responsibl ity of the Director of Planning and the Development Permit 
Board to give due regard to the spirit and intent of the West End Official 
Development Plan and to deal with the Height Section of this By-law as it is 
now written. 


i However there appears to be a widespread feeling in the West End comnunity 
against further high-rise development. At the same time some members of the 

' development professions have expressed the need for greater clarity in the 
Height Section of the West End By-law. 

*r- f Tahning,,,staff believe, after some four years of experience in dealing with the 
■ Hf-ght Section, that the intent and wording of this portion of the By-law. should 
! -.. further clarified to provide better guidance to both the development professions 
ard the public. Greater clarity in the Height Section could also alleviate some 
c- the extensive staff time involvement in processing development proposals for 
hi >-n-rise buildings and the often associated need for public meetings. 

Pi-nning staff are also concerned that the supplementary West End Design Guide- 
lines and Planning Policies require review and refinement. It is emphasized that 
I if a r-eview of the Height Section is to be carried out, this will inevitably 
i require a review of the Design Guidelines and Policies as these are inter-related 
j aspects of the West End By-law and the Height Section in particular. 

i - • 

i Due to the variety of site conditions, the complexities of existing development 
constraints, and future development opportunities in the West End, the City 
may need to continue to provide flexibility with regard to height of buildings 
in this area. However, because of the significant concerns expressed by West 
Znd residents, the Director of Planning believes a review should also be under- 
taken of the Height Section with regard to further high-rise development in the 
West End. 

Some 48 development permit applications for new apartment buildings in 'the 
West End District have been processed since adoption of the W.E.D. By-law in 
August, 1975. Forty-two of these proposals have been requests for buildings 
of 60' or less; the remaining six represent proposals for high-rise development. 
Four of the high-rise proposals were approved and two were refused by the 
Development Permit Board. In addition, one proposal for a high-rise apartment 
huilding on Beach Avenue is currently being processed. 
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Options for Review of the West End Height Section, 
D esign Guidelines .and Planning Policies. 

There are numerous options with regard to undertaking a review of the Height Section 
the Design Guidelines, and Planning Policies, and ensure greater future clarity in 
these portions of the West End By-law. There are also several options for providing 
better public understanding of the Height Section in its current form. The follow- 
ing five options are provided for consideration, ranging in order from retaining 
the current wording of the Height Section and providing an explanation of it to 
West End residents, to amending the Height Section to omit further consideration 
of point tower development. 


3. 


Options 


Retain current 
wording of the 
Height Section and 
provide a better 
understanding of 
its meaning to West 
End residents. 


4, 


Review 

Height Section and 
bring forward rec- 
ommendations for 
amendments to 
provide some ad- 
ditional clarity 
in the present 
basi c wording and 
intent. 

Review Height 
Section as in (2) 
above, together 
wi th a review of 
the West End 
Planning Policies 
and Design Guide- 
lines to provide 
clearer criteria 
for maximum 
building heights. 
Bring forv/ard 
reconmendations 
for amendments. 

Undertake a comp- 
rehensive study of 
trie Height Section 
as in (3) above 
but with specific 
regard to redevel- 
opeble sites in 
the West E.id, in- 
cluding urban 
desi gn, character 
of neighbourhoods, 
and view analysis 
to determine 
whether further 
high-rise devel- 
opment should 
occur, and if 
so, where. Refine 
Planning Poli- 
cies and Design 
Guidelines. Bring 
forward recommen- 
dations for amend- 
ments . 


Rough Time 
Estimate 

1 month 


1 month 


6-9 months 


12-15 months 


Corrsnontc 


This could take the form of a leaflet 
explaining the Height Section .distri- 
buted to all West End residents. This 
option would provide better under- 
standing of the Height Section by 
West End residents; however, it would 
not address the need for clarity by 
the development profession or the 
question of further high-rise develop- 
ment in the West End. 

This would refine the present wording and 
provide some additional clarity in the 
Height Section. However, this option would 
not provide greater clarity in supple- 
mentary Policies and Design Guidelines, 
nor would it address the question of 
further high-rise development in the 
long term. 


This option would provide substantially 
greater clarity in the Height Section, 
Policies and Design Guidelines. It would 
alleviate the short-term problem but 
would not address the question of further 
high-rise development in the long term. 


This would provide optimum clarity in the 
Height Section, Design Guidelines and 
Policie<^. This option would also determine 
whethtr further high-rise development is 
appropriate. 
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Options 


Rough Time 
Estimates 


nts 


5. Bring forward reco- 
nmendations to amend 
the Height Section 


2-3 months 


This option would resolve the question of 
further high-rise development in the West 
End on an iirmediate basis. 


; to delete further 
I consideration of 
high-rise develop- 
ment. 

The above estimates regarding length of time to pursue various options are rough 
estimates only and require some additional analysis by liiC ^Tanning Department. 
' Should Council decide to pursue any of the above, the Director of Planning should 
'\ be requested to report back as soon as possible with more precise est::.;?te? 
Planning Department or other resources' time involvement, estimated costs, ii:-^ 
implications for the Planning Department's work program. It is emphasized, ^howevc-. . 
that Option #3 or 4 will require reconsideration of the Planning Department's 1979 
program, and that either of these will also clearly require additional resources 
to present staff in order that such a review can be undertaken this year. 

It is further noted that if Council considers pursuing Option #5, the Director of 
Planning is concerned that this action would require detailed analysis which is not 
presently available without further review. 


The above options which deal with a review of the Height Section do not address 
some of the concerns expressed by West End residents regarding densities (population 
or floor area) in the West End District. While the Director of Planning believes 
that it is worthwhile to review the Height Section, Design Guidelines, and Planning 
Policies, it is felt that the densities permitted in Section 2 of the Official 
I Development Plan are generally appropriate. If, however, there is a concern by 
Council that current West End densities may be excessive, it would be necessary 
for the Director of Planning to further report on options which would incorporate 
a )-^view of redevelopable si tes according to current permitted densities in the West 
End By-law. 


The Director of Planning believes that a review should be undertaken as soon as 
possible of the Height Section of the West End Official Development Plan By-law and 
the West End Design Guidelines and Planning Policies, with a view to bringing forward 
recommendations for amendments to provide substantially greater clarity in these 
aspects of the West End By-law. It is also believed, in light of the apparent wide- 
spread concerns in the West End community, that it would be desirable to incorporate 
in such a review the question of whether further high-rise development is appropriate 
in this area. 

It is therefore recommended that either Option #3 or 4 should be pursued; 


I NPDR^ICN AND REXXMMENmTiaSI 

'-. -. Director of Planning sutmits for Information: 

(A) The c3ecision of the Efevelopment Permit Board regarding 1127 Barclay Street. 
The Director of Planning recoimends for approval: 

(B) THAT Ctocincil authorize a review by the Director of Planning of the Height 
Section of the West End Official Development Plan Bv'-law together with a 
review of the West End Design Guidelines and Planning Policies. 

(C) THAT the selection of the preferred work option be referred to the Planning 
and Development Camiittee for ccnsideration after a further report by the 
Director of Planning cn more detailed cost and time estinates of the options. " 


Density 


CONCLUSION 


The City Manager carmen ts as follows: 

Director of Planning (A) : Council should note that the Development Permit for 

1127 Barclay Street has been approved and must be issued 
once the applicant has carp lied with certain conditions. 

j 

Council cannot "reject the Development Permit Application" j 
as requested in Ccmnunication #7 before Council this day. j 
Ihe only appeal is to the Board of Variance within 15 , 
days of issuing the permit. 

Hence, (A) is submitted to Council for IMFORMATION only. 

Director of Planning (B) : The City Itenager agrees that the height limits in the 

West End affecting future buildings should be reviewed. 

'" ■ City Manager REOCMMEICS approval of recommendation (B) of the Director of Planning. 

Di_ : Jtor. of Planning (C) : The City Manager agrees that details of the review should 

be referred to the Planning & Development Ccrrmittee so that 
Council need not today consider the cptions set out on 
pages 4 and 5 of this report. 

The City Manager RECDMMEM)S approval of reccnmendation (C) of the Director of Planning . 


QOmilil ACTION SEE FAGEIS) IIQ^L 


1). 

MANAGER'S REPORT 


August 8, 197 9 

TO: Vancouver City Council 

SUBJECT: Carnegie Building - Construction Costs 
CLASSIFICATION: RECOMMENDATION 


The Directors of Social Planning and Civic Buildings report a.s follows: 

" There are insufficient funds to complete the Carnegie Building as planned in 
the amount of approximately $103,000 because of: 

Construction extras $60,300* 
Testing for seismic design and soils 

investigation 16,400 
Estimate to replace stonework 

required by Director of Planning 32,000 

$108,700 approx. 

; Less Contingency and miscellaneous 

; funds available 5,900 approx, 

j $102,800 


*This amount Includes an allowance of $5,000 for contingencies that may yet 
arise in the final completion of the project. 

All options have been explored within the funds available. The only steps 
which could be taken to achieve a saving of approximately $103,000 and permit 
the completion of the present obligation to the construction contractor will 
seriously affect the usefulness of the building, curtail programming and 
pose building supervision problems. These are: 

i) To transfer $40,000 of the $75,000 budget allowance for furniture to 
construction. The furniture budget of $75,000 is barely adequate. 
Insufficient furniture will seriously affect programming and 
community use, 

xi) Leave unfinished portions of the building, $27,500 value presently 
under consideration. Work has been ordered to stop on the gymnasium 
and toilet and shower areas for the gym (app"oximately $26,000) as this 
work was due to start immediately. Finishing of other areas of the 
building will significantly affect programming and also pose supervision 
problems . 

iii) To apply to the Director of Planning for a minor amendment to the 
Development Permit to permit deferral of the exterior stonework 
($32,000 approximately) required by him as well as other landscaping 
work in the contract (approximately $6,000).. This will only defer the 
completion of this work until next year and make it more costly. 

The Carnegie Advisory Coimnittee notes that very significant cutbacks were 
made initially to the buildings functionability. The basement will not be 
developed, reducing the recreation space for crafts activities. The kitchen 
will be a bare room with no appliances. The millwork, including cupboards, 
shelves and storage areas, has been significantly reduced or altered. 

When these deletions were decided upon it was anticipated that a Canada Works 
program could be arranged as construction started to supplement Council's 
allocation of funds to reinstate the deletions and provide a realistic 
contingency fund for construction work. After extensive discussions with Canada 
Manpower and the Contractor, it was concluded that such a program could not be 
integrated with the renovation contract and it was not possible to return any 
deletions to the contract. 

An application was made to the Provincial Heritage Trust fund to defray part 
of the cost of restoring this Provincially designated Heritage Building. 
Although we were encouraged to make this application a grant was not provided. 


65i 


Board of Administration, January 29, 1971 


(SOCIAL - 3) 


Clause 1 Cont/d. 


The amount of $2,325.00 concerning clinical and office 
equipment has been compiled from estimates supplied by 
the Purchasing Division. 

The above figures concerning the operating expenses of 
$3,255.00 for 1971 have been compiled on the basis that 
date of approval by City Council will permit a June 1, 
1971 tenancy of the premises by the Health Department. 
The 1971 proportion of rental is calculated from May 1st 
allowing one month for alterations." 

Your Board 

RECOMMENDS that: 

(i) The report of the Medical Health Officer requesting 
the provision of additional space for Health Unit 2 
be approved. 

(ii) That approval be given for the necessary Non Recurring 
funds, amounting to $10,625.00, in advance of the 
approval of the Health Department 1971 budget. 

(iii) The increased operating costs in the amount of $3,255.00 
be approved in advance for inclusion in the 1971 Health 
Department Budget (Proportion of $5,000.00 annual 
estimate applicable in 1971) . 

(iv) The City Building Inspector be given authority to 
award the work to a contractor on a cost-plus per- 
centage basis with a maximum amount to be stated by 
the Contractor. 

(v) Authority be given to enter a 5-year lease for rental 
of premises at 5957 West Boulevard with Malibu Manage- 
ment Ltd. (Agents for the Owner) at an annual rental 
of $3,420.00. The City to have the right of renewal 
for a further year or part thereof at a rental to be 
mutually agreed upon but containing no arbitration 


clause . 


******** 
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Carnegie (cont.) 

Following this decision a request for a minor amendment to permit the ommission 
of stone cladding on a new stair on the north west corner of the building was 
disallowed. The cost to replace this stonework is estimated at $32,000. 

It was decided by the Carnegie Advisory Committee not to make further cuts 
affecting the programming of the Centre until a final decision on a Provincial 
Government Recreation Assistance Program grant was known. Despite continuous 
enquiries and reassuring responses from the Province it has now been confirmed 
in a letter to the Mayor, dated July 24, 1979, that REFAP funds will not be 
granted for Carnegie Centre (Attachment 1) . It should be noted that the 
Director of Social Planning has made persistent efforts during the past two 
years to secure additional funds from Foundations and other sources, all of 
which have failed. 

Our inability to secure additional funds has meant the project has continued with 
an extremely small budget to meet construction contingencies if they arose. 
Architects have kept these extras to a minimum and the unforeseen additional 
costs of $60,300 were not predictable because of the difficult nature of the 
renovation project (Attachment 2), 

In view of the disruption to programming and supervisory problems posed by 
existing capital deficiencies the Committee recommends that Council be 
requested to provide additional funds to complete the restoration of the Carnegie 
building ($103,000) as planned, plus $40,000 to permit completion of the kitchen 
area on the second floor of the building for a total of $143,000. 

The total additional amount required to complete construction (including the 
kitchen, but excluding the basement) represents less than 10% of the total 
contract approved by Council in the amount of $1,605,574. The extra costs of 
construction in the amount of $76,700 (construction plus testing) represents 
less than 5% of the contract which is not out of line for such a project. 

Th-'reforc the Directors of Social Planning and Civic Buildings recommend: 

A capital allocation of $143,000 be made to permit the completion 
of the Carnegie Building contract as outlined in this report. 

The Director of Finance advises that if the foregoing recommendation is 
approved by City Council the source of funds would be Revenue Surplus as 
interim financing to be replaced from the 1980 Supplementary Capital Budget. 
This is necessary inasmuch as the 1979 Supplementary Capital Budget is out 
of funds . " 


The CiLy Manager notes that the project of renovating the Carnegie 
Library was submitted as a recommendation by the Community Services 
Committee to Council on February 24, 1976. Council then approved 
the project, and in view of that approval, and in order to bring 
the project to a satisfactory conclusion, the City Manager RECOMMENDS 
approval of the recommendation of the Director of Social Planning 
and the Director of Civic Buildings, with the financial arrange- 
ments as suggested by the Director of Finance. 



MANAGER'S REPORT 
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DATE August 9, 1979 


TO: 


Vancouver City Council 


SUBJECT : 


Design of Boundary Road 


CLASSIFICATION: RECOMMENDATION 
The City Engineer reports as follows: 

"The purpose of this report is to summarize past Council decisions on Boimdary 
Road, to briefly describe some of the design elements, and to review the need for 
a noise reduction fence on the Vancouver side of Boundary Road. 


The development of Boundary Road has been the subject of numerous discussions and 
Coimcil decisions, leading through an extended process to an approved design. 
Appendix I outlines a number of the Council decisions on this matter, some of 
which are described below. 

At least as long ago as the 1930 's. Boundary Road was recognized as a primary arte- 
rial routing, and a general widening plan was agreed to with Burnaby in the 1950' s. 

As planning of Champlain Heights proceeded in 1974, potential noise problems from 
Boundary Road were recognized and a consultant study was carried out to propose 
solutions. This resulted in the incorporation of 69 to 110 feet of buffer zones 
into the development to reduce traffic noise to the maximum normally acceptable 
levels as defined by HUD. 

Council met with Burnaby Municipal Council in June, 1977, following which Boundary 
Road's designation as a primary arterial was confirmed to a six-lane standard as 
described in the staff report. 

More recently, Coimcil considered a plan to develop Boundary Road as a truck by-pass 
to relieve a number of residential arterials such as Knight Street, Victoria Drive, 
and 4lst Avenue. However, this plan was subsequently not adopted and, after consi- 
derable public input and discussion. Council, in 1978, approved 'Option lb' for 
Boundary Road as recommended by the Champlain Heights project group. 

Within the last few months, Burnaby Council reviewed their transportation planning 
process and approved Option lb, with some modification to protect existing Burnaby 
housing that is not set back from the street. These modifications were reviewed 
at the recent joint Vancouver/Bumaby Transportation Committee meeting. The de- 
tailed design for Boundary Road was also contained in the Burnaby report on 
Boundary Road which was before Council at its July 25th meeting (diagrams were 
available in the City Clerk's office) . In summary, these modifications have been 
reported to Council and are described more fully below. 

DESIGN DETAILS 

Long-term plans for Boundary Road have indicated a need for a six-lane facility. 
Current and planned new developments in the southeast sector and in Burnaby have 
already begun to increase traffic volumes on Boundary Road, resulting in some spill- 
over onto local streets. Additional increases can be anticipated as Champlain 
Heights, Burnaby MetroTown Centre, the Burnaby 's Big Bend and Vancouver South East 
Marine industrial areas and other developments proceed. To accommodate this volume 
of traffic will require that there be a minimum of interference from turning or 
stopped vehicles, etc. 

In addition to the basic through-traf f ic lanes, facilities will be needed for left 
turns and right turns at intersections, bus bays, parking and emergency stopping. 
In the 'cut' section south of Rumble Street, there are no intersections nor front- 
ing properties, no bus stops, so two moving lanes will be adequate for the 
foreseeable future. A median is planned in this cut section which provides flexi- 
bility for adding one more south-bound lane if it is ever needed. Because of the 
steep grade, a northbound truck climbing lane will continue to be needed (see 
attached sketch. Figure 2). 
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North of the cut section, however, all of these facilities for parking, stopping, 
turns, etc., will be necessary. There will be a number of intersecting streets 
and regularly spaced signals. Bus service is anticipated on Boundary Road to 
Rumble Street, and bus stops will be required co-ordinated with the dwellings that 
front on Boundary Road. On the Burnaby side, these needs are being met by means 
of a frontage road for parking, bays for bus stops and emergency stopping, and 
widening to three moving lanes at intersections. To achieve this same design on 
the Vancouver side would diminish the boulevard and noise buffer zone excessively. 
A much more effective and lower-cost method is simply to provide a third lane be- 
tween Imperial and Rumble Streets, which can then be used for bus stops, emergency 
stops, and turning lanes, with remaining curb space used for parking (see attached 
Figure 1) . 

The design also includes a central median. This is provided because of improved 
safety (particularly for pedestrians, who only have to cross one direction of 
traffic at a time) , improved appearance (providing an attractive landscaped boule- 
vard instead of a 'sterile' expanse of pavement) and the ability to provide left- 
turn bays without additional expense. The greater part of the length of Boundary 
Road already includes a median, which suits the character of this 'special' street 
forming Vancouver's boundary. This project will further contribute to this aspect 
of Boundary Road. 

Thus, Option lb as approved by Council and subsequently adjusted in discussions 
with Burnaby includes the following elements (see also Figure 3) : 

North of Imperial Street (not for construction now) - four lanes to 
avoid intrusion into Central Park, with no parking. 

Rumble to Imperial Streets - four moving lanes with a central median. 
Additional southbound lane for turns, btis stops, emergency stopping, 
and parking as required. Northbound, bus bays, emergency stopping 
bays, and turning bays, plus frontage road with parking. Noise con- 
trol berm on the Burnaby side, plus buffer strip on the Vancouver 
side. Flare at Rumble Street to allow turns and bus stops (see 
Figure 1) . 

Rumble Street to Marine Way ('Cut' section) - four moving lanes plus 
a truck climbing lane northbound. Central median. No provision for 
bus stops, parking, etc. Flare at each end for signalized intersec- 
tions. Pedestrian overpass north of Marine Drive, full overpass at 
Marine Drive with no connection (see Figure 2) . 

REVENUE SHARING GRANTS 

1979 Provincial Revenue Sharing grants include one-half of the cost of two projects 
on Boundary Road: 

a $412 000 project for preliminary construction work on Boundary Road (h 
Vancouver, h to Burnaby) . 

$1 152 000 being Burnaby's payment to Vancouver for the widening strip. 

Each of these projects must be completed by December 31, 1979 to receive the bene- 
fit of the revenue sharing provisions. If the projects are not complete, the 
revenue sharing funds will be lost. 

Any delay or re-design of the Boundary Road project could endanger both of these 
grants. The first project involves earth moving, and other field work that must 
be completed during good weather. This work was already delayed by negotiations 
with Burnaby, resulting in a schedule that is now critically dependent on good 
weather. Any further delay would prevent completion of the work this year, result- 
ing in loss of a portion of the Revenue Sharing grant. 

The second grant is based upon a cost that was negotiated with Burnaby using the 
width between curbs for calculations and including an additional amount for the 
berm and frontage road in Burnaby. Any change in the curb line would void this 
agreement, resulting in a reduction in the amount payable to Vancouver. Not only 
would there be a loss in revenue to the City through deleting the curb lane, but 
additional negotiations could also delay a settlement beyond December 31, 1979 
resulting in loss of the grant entirely. 
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Thus, the project should proceed as previously approved and agreed, in order that 
these very advantageous grants can be received. A separate report is before Council 
today awarding the tender for construction on Boundary Road. It is critical this 
tender proceed today. 


Comments of the Director of Finance re; Financing 


The 1979-81 Five-Year Capital Program for Streets, as modified to early 1979, indi- 
cated a cost of $1 500 000 for this work. Upon refinement of estimates and design 
it now appears that the City's share of the cost will be $1 650 000. 


The City Engineer proposes financing as follows: 

Basic Capital Budgets $ 515 000 
Property Endowment Fund - Champlain Heights 

for Local Improvements 335 000 

Property Endowment Fund - General for 72 000 

Local Improvements 

Provincial Revenue Sharing Approved 103 000 

Provincial Revenue Sharing Not Yet Approved 625 000 

TOTAL $1_650_000 


Before the City Engineer commits the 1980-81 work that requires the $625 000 of 
Provincial Revenue Sharing not yet approved, he will either have to have received 
Provincial approval or a portion as necessary, or arranged other financing from 
either his basic Capital Budget or from the 1980 Supplementary Capital Budget. 

The Property Endowment Fund shares of the cost are not yet approved but are included 
in the front end financing for the Champlain Heights development and available in 
the Property Endowment Fund for the General. The Property Endowment Fund portions 
will need approval in the 1980 Champlain Heights Capital Budget and as a separate 
approval from Property Endowment Fund - General for the $72 000. 

Financing arrangements with Burnaby appear to be satisfactory. 

NOISE CONTROL - Comments of Champlain Heights Project Manager 

The implementation plan for Areas 'E' and 'F' anticipated the widening of Boundary 
Road and designated a buffer strip within each enclave between the future roadway 
and the residential units that abut Boundary Road. This buffer strip varies from 
a minimum width of 69 feet at 49th Avenue to a maximum of approximately 110 feet at 
S.E. Marine Drive. The buffer strip is mostly on privately owned land and takes 
the form of a treed building setback. The buffer strip was intended to satisfy the 
minimum standard for noise abatement as determined by the acoustical consultant's 
reports prepared in 1974 and 1976. Since that time, two of the enclaves abutting 
Boundary Road have been developed and it is apparent that the buffer has not re- 
mained intact. Some trees have died and others have been removed by the developers 
during the construction process. This, combined with the recent program to remove 
the trees from the City property, has made it apparent that some additional noise 
abatement measures are warranted. 

The Project Manager is recommending a program to increase the level' of noise abate- 
ment through construction of a fence and installation of boulevard landscaping 
along Boundary Road from 49th Avenue to Rumble Street. 

It should be noted that, strictly speaking, the City is not obliged to build a 
fence to improve upon what has been defined as 'normally acceptable' standards 
of abatement. In 1976, an acoustic consultant was retained to examine the effect- 
iveness of the treed buffer setback in Enclave 1. At that time, he observed that 
the buffers were designed at the upper limit of what is defined by 'HUD' as 
'normally acceptable'. 

It was also pointed out that Boundary Road should be improved or the improvements 
underway before residents move in. As a minimum, the new residents were to be 
clearly informed of the proposed road improvements . 


In spite of the Project Manager and City staff endeavouring to inform prospective 
residents of the Boundary Road situation, some misunderstandings appear to have 
developed, particularly regarding the 'buffer zone'. In the case of Enclave 1, 
this apparently occurred even though the City registered a restrictive covenant 
against each property bordering Boundary Road prohibiting cutting of trees in the 
buffer . 

It is recognized that the trees that existed in the buffer and on City-owned 
property provided more of a psychological benefit than an actual reduction in 
noise levels. The position advanced by the Project Manager is that the resultant 
noise level with the treed buffer zone is not as acceptable as originally hoped, 
and that given the opportunity to reduce the noise level further, particularly 
to the outdoor yard areas and the ground floors of the units, and given the re- 
latively low cost of a fence in terms of the overall Champlain Heights projects, 
we should endeavour to achieve as high a standard as is reasonably possible. 

The cost of approximately 2800 feet of fence from A9th Avenue to Rumble Street is 
estimated to be roughly $60 000. An approximate level of landscaping is estimated 
to cost an additional $A0 000. Subject to Council approval in principle, a 
detailed design would be prepared and reported back. 

From Rumble Street to S.E. Marine Drive, Boundary Road for the most part is 
depressed in a 'cut'. A fence may not be necessary in this area, but may be con- 
sidered desirable by the developers - it would be their responsbility to fund the 
fence in such a situation. 

In summary, the Project Manager submits that the opportunity exists to signifi- 
cantly improve the noise abatement at a reasonable cost by developing a solid 
fence along Boundary Road from Rumble Street to A9th Avenue. 

Comments of the Director of Finance on the Question of 
Additional Noise Abatement Facilities 


The Director of Finance cannot support the Project Manager's suggestion that the 
City should spend approximately $100 000 to provide noise abatement in excess of 
what was considered to be necessary by the planners and the consultants. As 
Council is aware, the City as developer of the site has more than met its obliga- 
tions to create a satisfactory residential environment in Champlain Heights. The 
City has already made a substantial investment in noise abatement facilities by 
preserving the buffer areas, this all by itself representing a very substantial 
financial cost. In the opinion of the Director of Finance, we should not be spend- 
ing additional City funds to provide a level of abatement greater than that which 
was considered to be necessary and much in excess of what is provided on other 
busy City streets. 

With respect to funding for the $100 000, it has never been included in the front 
end development expenses for Champlain Heights and is therefore not available in 
any budget. The Champlain Heights development is also quite tight on cash flow. 
If Council does approve the $100 000, it would have to be added to the front end 
development budget of Champlain Heights and the funds be provided next year. 

Comments of the Director of Planning 

The design of Boundary Road is a special challange both in terms of urban design 
and community relations. It is not often that the City embarks on a project of 
this magnitude with its effects on adjacent residents, the movement of traffic, 
and the long-term image of the City. 

This challenge demands greater than ordinary attention to noise protection and 
landscaping design so that Boundary Road may become a street of which both the 
City and Burnaby can be proud. It is also very important to keep the community 
informed of progress as the design proceeds. 

In reviewing the present stattis of the design for Boundary Road, it is apparent 
that more information should be provided to local residents and the Champlain 
Heights Planning Advisory Committee about the details of the cross section pro- 
posed, and the reasons for the design. Accordingly, it is proposed that a public 
information meeting be held as soon as possible to explain the reasons for the 
choice of cross section design selected for Boundary Road and receive comments. 


- 5 - 


Accepting that the major commitments have been made to the number of lanes and 
median strip, there are, however, several actions which the City should consider 
at this time to improve the detailed design process for Boundary Road without 
harming the timetable needed to complete construction on schedule. 

1. Approve in principle the number of lanes and median strip and acous- 
tical fence as suggested by the City Engineer and the Champlain Heights 
Project Manager. 

2. Hire a landscape architect to prepare landscaping designs for Boundary 
Road from Kingsway to Marine Way. This work should include the design 
of berms, fences, and landscaping for the entire right-of-way, includ- 
ing the central median and boulevards on both sides of the road, as 
well as the preparation of cost estimates. In proposing this study, 
the Director of Planning feels it is important to take a comprehensive 
approach to the design of Boundary Road, rather than tackling separate 
design elements, such as the fence, in isolation. 

3. Improve efforts to inform local residents of the design and construc- 
tion program for Boundary Road, and to seek input where this is still 
feasible, for example, through the proposed landscape consultant study. 

CONCLUSIONS 

The matter of design of Boundary Road has been before Council on numerous occasions, 
progressing from broad concepts, through selection of options, to an approved de- 
tailed design that has been agreed with Burnaby. There has been substantial public 
input into this process and the design includes a number of elements requested by 
the public, as well as a wide noise buffer strip. Work must proceed at this time 
to take advantage of good weather and Provincial Revenue-Sharing grants, which 
expire on December 31, 19 79. 

While the buffer strip appears to be successful in reducing noise to acceptable 
levels, a fence could be constructed to bring about further improvements, and 
should be approved in principle for further report. 

RECOMMENDATIONS 

The City Engineer and Director of Planning recommend that: 


1. The Boundary Road project now under construction proceed as per the 
designs already approved by both Vancouver and Burnaby Councils. 

2. The City Engineer, in consultation with the Director of Planning and 
the Champlain Heights Project Manager, be requested to arrange a public 
information meeting with local residents to explain the design and 
construction program for Boundary Road. 

3. Further noise abatement measures be in the form recommended by the 
Champlain Heights Project Manager, (the City Engineer feels that this 
is warranted only with the existing street design ) and that a compre- 
hensive landscaping plan be prepared for Boiindary Road from Kingsway to 
Marine Wav, with further report hacV on source of funds. 

NOTE: a. The City Engineer and Champlain Heights Project Manager 
recommend that the noise barrier be designed by the 
architects on retainer for the Champlain Heights Project, 
and the landscape plan be prepared by the City Engineer, 
in consultation with the Parks Board, Director of Planning 
and Champlain Heights Project Manager. 

b. The Director of Planning, in recognition of the special role 
of Boundary Road, recommends that one qualified landscape 
architect be retained to prepare a comprehensive and unified 
design of the fences, berms and landscaping. 

The Director of Finance disagrees with Recommendation '3' as indicated in his com- 
ments in the report. 


The City Manager notes that only the method for preparing a landscaping plan for 
Boundary Itoad is at issue in this report. The Director of Planning recotinends 
a landscape consultant prepare a ccttprehensive plan, v^le the City Engineer and 
Chaitplain Heights Project Manager propose the noise barrier be handled by the 
Chairplain Heights Project Group, and the overall plan be developed by an 
interdepartnvental group including the Parks Board, Engineering, Planning and the 
Chanplain Heights Project Manager. The City Manager believes the interdepart- 
mental prc^sal will provide a more rapid response to the citizens on the noise 
barrier and be less expensive. 

Accordingly, the City Manager RECOMMENDS approval of recamendations 1 and 2 
of the City Engineer and Director of Planning, and recctmendation 3a of the 
City Engineer and Champlain Heights Project Manager. 
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MANAGER'S REPORT 

DATE August 7, 1979 

TO: Vancouver City Council 

Tender # 798 - 

SUBJECT: Boundary Road Preliminary Excavation and Marine Way Fill 
CLASS I FICATION : RECOMMENDATION 
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The City Engineer reports as follows: 

"Tenders for the above were opened on August 3rd and referred to the City Engineer 
for tabulation and report to the City Manager. 

All tenders have been checked and are in order. The bids are unit priced based on 
quantity estimates supplied by the Engineering Department and the total cost of the 
contract may vary in accordance with the actual quantities measured during construction. 

Nine bids were received ranging from $139,024 to $264,806. They are tabulated as 

follows: „ . 

Tender 798 


Tenderer 

Amount Bid 

JOHNNY SABA LTD. 

$139,024 

DELTA AGGREGATES LTD. 

$196,792 

SOUTHWEST CONTRACTING LTD. 

$223,140 

FOWNES CONSTRUCTION CO. LTD. 

$226,524 

UNITED CONTRACTORS LTD. 

$227,854 

STANDARD GENERAL CONSTRUCTION (B.C.) LTD. 

$233,020 

MILLER CONTRACTING LTD. 

$245,974 

PETER KIEWIT SONS CO. LTD. 

$264,356 

UNGER CONSTRUCTION (1976) LTD. 

$264,806 


The low bidder, Johnny Saba Ltd., requested that he be allowed to withdraw because 
of errors which he made in calculating his bid price. We believe this to be true 
and that to force this contractor into completion of the contract would in his words 
"...lead to possible bankruptcy". The Engineering Department's estimate for this 
work was $225,000. — 

City Council approved a resolution on August 20, 1^71 which states in part "that 
the City Council, however, adopt as policy that it will permit the withdrawal of 
tenders without penalty where the tenderer can show to the Council, upon recommendation 
of the appropriate Chief Officer, that he has made a genuine, pro^ble and significant 
error in his tender." 


The Second bidder. Delta Aggregates Ltd., are willing to accept the contract award 
at the bid pri&e of $196,792 without reservation. 

It is important that this contract be awarded without delay as the excavated material 
is required for the Marine Way project. The timing of the excavation work is extremely 
critical and will continue through to October 31st, weather permitting. Forty to 
sixty crossings of Marine Drive will be made per hour working five days per week. 

The Province of British Columbia under the Revenue Sharing Program has agreed to pay 
50% of the total cost. The balance will be shared equally between Burnaby and 
Vancouver. Funds for the City's share of this work were included in the 1979 Basic 
Capital program, the City's share on this basis for this contract approximates 
$50,000. 


The City Engineer recommends that: 


A. Contract 798 be awarded to the second bidder. Delta Aggregates Ltd., (after 
withdrawal by the low bidder) for the amount bid, namely, $196,792. . 

B. A contract satisfactory to the Director of Legal Services be entered into. 

C. The bid bonds of the unsuccessful tenderers be returned." 

The City Manager RECOMMENDS that the foregoing recommendations of the City Engineer 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


JULY 26, 1979 


A meeting of the Standing Committee of Council on Community Services 
was held on Thursday, July 26, 1979, in Committee Room No. 1, Third 
Floor, City Hall, at approximately 1:30 P.M. 


PRESENT : Alderman Rankin, Chairman 
Alderman Gerard 
Alderman Little 
Alderman Marzari 

ABSENT ; Alderman Bellamy 

COMMITTEE CLERK: H. Dickson 


Adoption of Minutes 

The minutes of the Community Services Committee meeting of Thursday, 
July 12, 1979, were adopted. 

Recorded Vote 

Unless otherwise indicated, votes of the Committee on all items are 
unanimous . 


RECOMMENDATION 

1 . Family and Juvenile Court 

At its meeting on July 12, 19 79, the Committee heard concerns 
from Mr. Patrick Graham of the Family Court Committee about possible 
delays in the construction of a new unified family court facility 
at 12th and Cambie. 

The Committee resolved that the Attorney-General and the head 
of British Columbia Buildings Corporat on be invited to attend or 
send representatives to the next meeting of the Committee. 

Appearing before the Committee this day were Mr. Brian Palm- 
quist of the Facilities Management Unit, Department of the Attorney- 
General; Mr. Dave de Bell of Planning and Programming, B.C. Buildings 
Corporation; and Mr. Patrick Graham of the City's Family Court 
Committee . 

Copies of the following letter dated July 24, 1979 from the 
Attorney-General were distributed to Committee members: 

"I refer to your letter of July 16th. As confirmed on the telephone, 
. Mr. Palmquist of this Ministry's Facilities Management Unit will 

attend the meeting of the Community Services Committee on July 26th. 

Mr. Palmquist will be bearing this message which I confirm: 

1. The Ministry of the Attorney-General has no intention 
of abandoning this project. 

2. We consider construction of the Unified Family Court 
building as one of our higher priorities. 

3. We are committed to the 12th and Cambie site as our 
first preference for the new Court. 
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Clause No. 1 Continued 


"4. We are currently discussing with B.C. B.C. the 
proposed site for the building on the 12th and 
Cambie property in view of a number of design 
problems associated with using the southeast 
portion of the site. 

5. The review of site options has created some delays 
in timing and therefore construction is not likely 
to start in August as we had originally hoped." 


The Provincial representatives reiterated the statements 
contained in the Attorney-General's letter , adding deliberations 
are under way on whether the new court building should be 
situated on the northwest or southeast corner of the Provincial 
property between 10th and 12th next to Cambie Street. 

Mr. De Bell explained approval has been given for a feasi- 
bility study only, that Treasury Board approval for the estimated 
$4.5-Million for construction is still reouired. Mr. Palmquist 
indicated the new building is a high priority and funds should be 
approved by the Treasury Board. 

In response to queries by the Committee, Mr. Palmquist 
admitted the Province was at fault for not including a City of 
Vancouver representative on the Court Users Committee and he 
extended apologies for this oversight. Mr. Palmquist said it 
is now the Government's policy to include a municipal representa- 
tive on any Users Committee which is established to build new 
facilities and he said the Province would appreciate suggestions 
on how to involve the public in planning the new facility. 

The Chairman pointed out the name "Users" Committee is a 
misnomer as the public is really the user and often is not 
represented at all in the planning of public buildings. 

The Committee reiterated its interest in the new building 
proceeding as quickly as possible on the 12th and Cambie Street 
site and thanked the Provincial representatives for their 
attendance this date. 

Following discussion, it was 

RECOMMENDED 

THAT the letter dated July 24, 19 79 from the 
Attorney-General on the proposed Unified Family 
Court building and the verbal submissions from 
Messrs. B. Palmquist and D. de Bell be received. 


2 . Community Bus for the Hastings-Sunrise Area 

The Committee had before it for consideration a Manager's 
report dated July 3, 1979, in which the Director of Social 
Planning reported on the need of the Franklin Community School 
Association for a vehicle to provide transportation for people 
in the east end of the City to the Franklin Community School. 


(1-2) 


Continued 


Board of Administration, January 29, 1971 (HARBOURS - 1) 


HARBOURS & PARKS MATTERS 


CONSIDERATION; 


1. Parks in Champlain Heights 

Park Board's Request for a Delegation 

The Director of Planning and Civic Development reports as follows: 

"On March 24th, 1970, Council adopted the following 
recommendations on parks in what is now called Champlain 
Heights : 

' (a) Council approve the proposals for the exchange 

of park sites in the Southeast Sector between the 
Park Board and the City as described in this 
report and outlined on the plans attached as 
Appendices I and II. 

(b) The Park Board be requested to approve the proposals 
set forth in this report, following which the 
existing park sites be resubdivided in accordance 
with the latest approved plans for the Southeast 
Sector. 

(c) Council reserve for park purposes, the 119.3 acres 
of walkway, lookout and major park areas, pending 
their acquisition by the Park Board in accordance 
with the general policy of Council, i.e. at market 
value . ' 

The Board of Parks and Public Recreation, by letter of April 16th, 
asked to appear as a delegation by the following resolution: 

'THAT the Board request to appear before City Council to 
seek relaxation of the policy of charging the Board 
market value for the 119.3 acres of parks created from 
City lands in the Southeast Sector resubdivision. ' 

Parks in Champlain Heights have been dealt with in four ways: 

1) The area as originally subdivided contained 25 
acres of parks in the care, custody and control 
of the Park Board. In the resubdivision this 25 
acres was replaced in accordance with the newly 
established pattern and this was arranged as a 
straight trade. 

2) The major park-golf course extension is 108.7 

acres. The original area for the sanitary land 
fill of about 90 acres was extended by about 5 
acres to provide for a "borrow pit" from which 
gravel was extracted. The 90 acre area of the 
sanitary fill contains garbage to a depth of about 
75 feet in the area of greatest fill, and will not 
be capable of development for a considerable number 
of years. Of the 90 acres, an area of about 23 
acres adjacent to Marine Drive has a grade of about 
30-35% because of the fill and is not capable of 
use for golf course purposes. The 5 acre 


Cont/d. 


Report to Council 

Stanclincj CommJ tteo of Council oi^ Cominunil y .'".(M v i ccs 
July 26, 1979 


t "b o 

(T-3) 


Clause No. 2 Continued 

The report noted Council had previously approved grants of 
$2,980.00 and $6,960.00 to the School Association to lease a 
community bus and it has now been determined it would be more 
economic to purchase a bus outright. The City has received con- 
firmation from Variety Clubs International that that agency will 
provide a grant of up to $7,500.00 to purchase a 23 passenger 
Wayne "Busette" on the condition the City provides the remaining 
$7,500.00 required for the purchase. In the report the Director 
of Social Planning recommended Council approve such a grant. 

Appearing before the Committee on this matter were repre- 
sentatives of the Franklin Community School Association and Mr. 
J. Jessup of the Social Planning Department, who reviewed the 
report for the Committee. 

During discussion the Committee noted that a second recom- 
mendation of the Director of Social Planning is that the Director 
of Legal Services prepare an agreement between the City and 
Variety Club - Tent 47 which will provide tho City with the first 
option to reassign ownership of the bus co another agency in the 
event the School Association is dissolved or is no longer willing 
to operate the vehicle. It was pointed out that in a letter from 
Variety Clubs International dated June 18, 1979, appended to the 
City Manager's report, the Variety Club suggested that if the 
Association is forced to discontinue the service, the City and 
the Variety Club should reassign the bus to another area in the 
Hastings-Sunrise district. 

The Committee felt the second recommendation of the Director 
of Social Planning should be amended in accordance with the 
Variety Club's wishes. 

Following discussion, it was 

RECOMMENDED 

A. THAT Vancouver City Council approve a one time 
final grant of up to $7,500.00 to the Variety 
Club - Tent 47 for the purpose of purchasing a 
2 3 passenger Wayne Busette for the Franklin 
Community School Association to serve the Hast- 
ings-Sunrise area. The source of funds would 
be Contingency Reserve. 

B. THAT the Director of Legal Services be instructed 
to prepare an agreement between the City and 
Variety Club - Tent 47 which will provide the 
City and the Variety Club - Tent 47 with the 
first option to reassign ownership of the bus 

to another agency serving the Hastings-Sunrise 
area, in the event that the Franklin Community 
School Association is dissolved or no longer is 
willing to operate the vehicle. 


3 . Compulsory Treatment of Chronic Alcoholics 

The Community Services Committee on several occasions during 
the past two years has considered proposals for a program of 
compulsory treatment of chronic alcoholics but has deferred con- 
sideration for revisions to the Manager's reports which contain 
these proposals. 
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On June 21, 1979, the Committee deferred consideration of a 
Manager's report on chronic alcoholics, asked Social Planning to 
re-examine the concerns of the Police Department and the Civil 
Liberties Association, and requested that the Chairman of the 
Alcohol and Drug Commission attend the Committee's next discussion 
on the matter. 

Appearing before the Committee this date were Mr. H. F. 
Hoskin, Chairman of the Alcohol and Drug Commission; Inspector 
McLeod of the Police Department; Ms. Renate Shearer of the 
Social Planning Department; representatives of the Civil 
Liberties Association and representatives of Downtown community 
workers who had originally requested the City to deal with the 
hopelessly addicted chronic alcoholics. 

A City Manager's report dated July 4, 1979 (copy circulated) 
containing a proposal for dealing with chronic alcoholics and 
concluding with recommendations from the Director of Social 
Planning that Provincial ministries adopt such a program, was 
before the Committee for consideration. 

The report covered legislation required for handling chronic 
alcoholics, the process for committal of such persons for treat- 
ment, an appeal process, and comments on reviewing and evaluating 
each case. 

In response to questions by the Committee, Mr. Hoskin pointed 
out he was in attendance at the meeting as an observer for the 
Ministry of Health but that he has many concerns over the proposal 
contained in the Manager's report. 

Mr. Hoskin read from a prepared statement detailing some of 
his concerns . These include 

- The mandate of the Commission is to provide treatment 
and rehabilitation; 

- Long term care or a maintenance program may be either 
the responsibility of Human Resources, the Ministry of 
Health's Long Term Care Prograr or some other ministry; 

- The proposal appears to be designed to remove the 
chronic alcoholic from the community for periods of 
90 days, while the opinion of workers in this field 
is that most of the individuals in the "chronic" 
category are beyond rehabilitation; 

- The proposed new legislation appears to contradict a 
move from a Justice to a Health system and the Com- 
mission feels the conditions in Section 64 (a) of the 
Summary Convictions Act should be used for holding 
such persons for the first 72 hours; 

- The Commission feels it inappropriate to present an 
intoxicated person before a Judge during the first 24 
hour period in a detoxification centre because of 
possible medical complications; 

- The Commission would not, without direction, accept 
responsibility as proposed in the Manager's report 
for judicial appearances and would oppose this pro- 
cedure as being cumbersome; 

- The Commission will not accept responsibility for or 
hold individuals who pose a threat to themselves or 
others or who face possible charges in a detoxification 
centre ; 

- Any such program would have to be Province-wide rather 
than local or regional. 

Continued .... 
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In conclusion, Mr. Hoskin predicted the proposal could cause 
numerous problems and added the Commission itself will be writina 
to the Minister of Health inquiring whether the Commission is to 
accept the additional responsibility for holding chronic alcoholics. 

During discussion the Committee noted the intent of the City 
Manager's report is to forward the proposal to appropriate Pro- 
vincial ministries. The Committee could re-examine the proposal 
in the light of any responses received from the Province. The 
Committee felt the proposal should be sent to the Minister of 
Health with copies to other ministries. 

Following discussion, it was 

RECOMMENDED 

THAT Council make the following requests of the 
Ministry of Health with copies to the Attorney- 
General and Minister of Human Resources: 

a) That new legislation be prepared to replace 
Section 64(a) of the Summary Convictions Act; 

b) That such new legislation retain the provision 
of Section 64(a) which gives authority to the 
Police to remove intoxicated persons from the 
street ; 

c) That the new legislation include points (1) 
through (13) as contained in the City Manager's 
report dated July 4, 1979; 

d) That the draft of the new legislation be dis- 
cussed with the Vancouver Police, the Downtown 
community workers and the Alcohol and Drug 
Commission before the legislation is finalized. 


4 . Licence By-law Amendments - Cabart cs 

Council, on March 15, 1979, approved the following recommenda- 
tions from Alderman Rankin: 

"THAT the Director of Legal Services be requested to prepare a by-law 
to amend the City's Licensing By-law as follows: 

a) That clubs clearly display their entrance requirements pertaining 
to a dress code; and 

that the following identification requirements be posted: 

i) where age of a person seeking admission to a cabaret 
is an issue, Section 23 of the Liquor Act Regulations 
shall apply; 

ii) that for any other concern, one piece of picture iden- 
tification or two pieces of non-picture identification 
shall be required to be produced. 

b) That bouncers and managers of cabarets wear identifying nameplates 
to be visible at all times, containing their first name and a 
number, and that the management of the club be required to main- 
tain a list available to City officials providing the full 
identification of the persons wearing each nameplate. 
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"c) That persons who are refused admittance to a cabaret be given 
the reason for such refusal by the management of the cabaret. 

d) That the following paragraph from the City racial discrimina- 
tion by-law be clearly displayed at the entrance to all 
cabarets : 

'No person holding or required to hold a license for 
the carrying on of any trade, business or occupation 
under the provisions of any by-law of the City of 
Vancouver shall refuse to sell goods or furnish any 
service or supply any accommodation, to a person by 
reason only of such person's race, creed or colour.' " 


The Committee had for consideration the following memo dated 
July 9, 1979 from the Assistant Director of Legal Services on the 
concerns received by him from the Human Rights Branch over the 
City's proposed Licence By-law amendments: 


"Attached is a draft of the proposed amendment to the Licence 
By-law dealing with the admission requirements in respect to 
cabarets . 

Initially this proposed amendment incorporated all the items 
approved by Council on March 13. You will recall, however, 
that on May 2 you instructed us to discuss the amendments 
with the Director of the Human Rights Branch. Further to 
that instruction I had a meeting with a representative of 
the Branch and and there were two proposals which they 
disagreed with. Their concerns are set out in the attached 
letter dated June 25. 

With regard to their concerns respecting subsection 10 I 
discussed this matter further with the Licence Inspector who 
determined after discussions with the Police and cabaret 
operators that in fact the Police do not provide lists of 
undesirables nor do the cabarets keep such lists. Accordingly, 
we agree with the Human Rights Branch's suggestion and it 
seems logical that the only circumsta-ces requiring the 
production of identification should be when age is in issue. 

The Branch is most insistent that subsection 9 should be 
broadened to permit various other forms of I.D. I have not 
made this change because the Liquor Control and Licencing Act 
makes it an offence to serve liquor to a minor. The only 
defence to such a charge would appear to be as set out in 
the Regulations to the Act, which provide that it is a 
defence to the aforesaid charge if the operator has satis- 
fied himself that a patron is of the age of majority by 
having him produce either a passport, a B.C. Indentif ication 
Card, or a driver's licence. The Human Rights Branch feel 
that other forms of identification, particularly U.S. 
military cards, etc., are clearly satisfactory. While this 
may be so, the fact is that they are not satisfactory to 
establish a defence under the Act and the "fault", if I may 
call it that, lies not in our By-law but in the Regulations 
under the Liquor Act. 

In summary, it is my position that it would be not only 
unfair but possibly ultra vires if our By-law were to force 
cabaret owners to accept certain types of identification 
which if the patron turned out to be a minor would not 
afford them with a defence under the Act. 

I presume your Committee will wish to deal with this matter 
and give me further instructions before this by-law is put 
to Council. " 
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Mr. John Mulberry, the Assistant Director of Legal Services, 
along with representatives of Human Rights Branch, Black Solida- 
rity Association, and the Director of Permits & Licenses, appeared 
before the Committee on this matter. 

During discussion the Committee noted the concern of the 
Human Rights Branch is that the identification requirements 
under the Provincial Liquor Act are too narrow if these require- 
ments are to be met as proof of age of a person seeking admission 
to a cabaret as proposed in the City's by-law amendment. 

Spokesmen from the Human Rights Branch advised the Committee 
that military identification cards are more difficult to acquire 
than a driver's license yet unacceptable under the proposed City 
by-law amendment. Similarly, a citizenship card is not listed as 
an acceptable piece of identification under the Liquor Act and 
therefore would not be acceptable under the City's proposed by- 
law . 

The Committee felt that either the Human Rights Branch or 
the City itself could ask the Attorney-General to expand the list 
of acceptable pieces of identification under the Liquor Act to 
include picture identification such as a military card or citizen- 
ship card, and that the by-law amendment being proposed by the 
City's Legal Services Department should be approved as presently 
worded and later expanded to include a wider selection of 
identification if the Liquor Act is so amended. 

Following discussion, it was 

RECOMMENDED 

A. THAT Council request the Attorney-General to 
expand the type of identification listed under 
the Government Liquor Act to include picture 
identification such as a military or citizen- 
ship card. 

B. THAT Council approve the by-law to amend 
By-law No. 4450, being the L ' cence By-law. 


(The amending by-law is before Council later this 
date, for approval if the Committee's recommendation 
"B" is approved.) 


5 . Fire Upgrading Program 

On July 12, 1979, the Committee recommended that the Fire 
Chief report through the City Manager to the next meeting of the 
Community Services Committee with a proposal for a fire safety 
upgrading program for City multiple dwelling buildings of less 
than three storeys . 

The Committee had before it for consideration a Manager's 
report dated July 26, 1979, accompanying a report from the Fire 
Chief dated July 20, 1979 (copy circulated). 

In his report, the Fire Chief proposed that certain amend- 
ments be made to the Fire By-law to provide a higher level of 
safety for the estimated 4,000 multiple dwelling buildings of 
less than three storeys or 20 units. 
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The principal elements of the Fire Chief's proposed amend- 
ments would require these buildings to provide: 

- a secondary means of egress 

- an adequate smoke alarm 

- installation of 20-minute fire doors with self- 
closing devices and latch sets 

- amend Sections 36 and 43(b) to limit the right 
of appeal to buildings over two storeys in 
height with more than 20 rooms. 


In his report, the City Manager noted some 4,000 buildings 
would be covered by the proposed standards and representation 
from many of these affected property owners can be expected. 
The Manager therefore recommended the Fire Chief's report be 
made available to the public and the Committee consider it in 
late August or early September after the public has had an 
opportunity to review it. 

Appearing before the Committee on this matter were the 
Fire Chief and a spokesman from the Downtown Eastside Residents' 
Association . 

During discussion the Committee felt the measures proposed 
by the Fire Chief are minimal, and in response to a question, 
the Fire Chief estimated the maximum cost per suite would be 
approximately $500.00 if a second means of egress were required 
to be installed or $150.00 per suite if a secondary egress is not 
required. The Fire Chief added the installation of a second 
means of egress could be excused if other measures are taken by 
the owner. 

The D.E.R.A. spokesman said that while the recommendations 
are good, they are minimal requirements and therefore there 
should be no reason to delay passage O'*^ a by-law amendment. 

The Committee was told the City could advertise in order 
to make the public aware of the proposed fire regulations, and a 
representative of the Legal Services Department, in response to 
the Chairman, indicated a by-law could be brought before Council 
in early September if Council, on August 14, 1979, approves the 
measures proposed by the Fire Chief. 

The Committee felt there should be some direct notice to 
the owners of the estimated 4,000 affected buildings, and the 
Fire Chief replied that inspections are carried out on these 
buildings approximately every four months and notices could be 
delivered at inspection time. 

Following further discussion, it was 

RECOMMENDED 

A. THAT the Director of Legal Services be 
instructed to amend the Fire By-law in 
accordance with the terms outlined by 
the Fire Chief in his report dated 
July 20, 1979. 


Continued 
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B. 


THAT the amendment to the Fire By-law 
be before Council on Tuesday, August 14, 


1979 . 


C. THAT the City advertise its intention 
to consider at its August 14, 1979 
meeting new fire safety regulations for 
buildings over one storey in height which 
were not covered by Phase III of the City 
Fire By-law. 


(The by-law is before Council later this date.) 


6 . Liquor Permit for Carlton Hotel 

Mr. Ken Armstrong of the Permits & Licenses Department 
advised the Committee the Liquor Control & Licensing Branch 
is considering not reissuing a liquor license to the Carlton 
Hotel, corner of Cambie and Cordova Streets, because the 
Liquor Branch feels the number of licensed premises in the 
area is excessive. 

Mr. Armstrong reported the Liquor Branch has asked the 
City's views on its proposal not to issue a license. 

During consideration the Committee felt it could concur 
with the position taken by the Liquor Branch, and following 
discussion it was 

RECOMMENDED 

THAT Council concur with the course of action 
proposed by the Liquor Control & Licensing Branch 
with respect to the reissuance of a liquor license 
for the Carlton Hotel, 314 Cambie Street. 


The meeting adjourned at approximately 3:10 P.M. 



REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


JULY 26, 1979 


A meeting of the Standing Committee of Council on Planning 
and Development was held in the No. 2 Committee Room, Third Floor, 
City Hall, on Thursday, July 26, 1979 at approximately 1:30 p.m. 


PRESENT 


Alderman Harcourt, Chairman 
Alderman Ford 
Alderman Kennedy 


ABSENT 


Alderman Boyce 
Alderman Puil 


CLERK TO THE 
COMMITTEE 


M. L. Cross 


RECOMMENDATIONS 

1 . Shaughnessy Planning Study 

The Committee considered a report of the City Manager dated 
July 19, 1979 (on file in the City Clerk's Office) in which the 
Director of Planning advises that as part of the 1979 Planning 
Department work program and budget. Council approved the commit- 
ment of 50% of one planner's time to deal with the preparation 
of a Shaughnessy planning study, specifically, the RS-4 zoned 
area referred to as First Shaughnessy. 

On May 3, 1979, Planning staff attended the Annual General 
Meeting of the Shaughnessy Heights Property Owners Association 
and outlined a proposed work program and suggested timing to 
complete the work. Also mentioned was the concept of forming a 
working committee of Shaughnessy citizens to enable a representa- 
tive cross-section of Shaughnessy citizens to be involved in the 
study, as well as drawing upon the expertise of Shaughnessy citizens. 

On May 16, 1979 a circular was distributed to all First 
Shaughnessy residents to ensure that all persons, including those 
who do not belong to the Shaughnessy Heichts Property Owners Associ- 
ation were informed of the planning activities taking place in 
their community. 

On July 5, 1979 a meeting was held to finalize the formation 
of the working committee. The proposed work program was outlined 
in addition to proposed terms of reference and concept of a 
working committee. 

Mr. M. Pedneault, Shaughnessy Area Planner, advised that the 
proposed Terms of Reference had been circulated and no opposition 
was registered. 

After discussion, the Committee, 

RECOMMENDED 

A. THAT the composition of the First Shaughnessy Planning 

Study Citizens Working Committee be endorsed as follows: 

- 7 members of the Shaughnessy Heights Property Owners 
Association 

- 2 owners of legal non-conforming uses (i.e. rooming 
houses) within the Shaughnessy RS-4 district schedule 
boundaries . 


cont'd 
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- 2 tenants from the Shaughnessy RS-4 district schedule 
boundaries 

- 1 member appointed by the Heritage Advisory Committee 

B. THAT the Terms of Reference as contained in Appendix III 

(attached) of the report of the City Manager dated July 19, 
1979 be approved. 


2. Residential Rehabilitation Assistance Program (RRAP) 
Status Report - July, 1979 

The Committee considered a report of the City Manager dated 
July 19, 1979 (on file in the City Clerk's Office). In the report 
the Director of Planning: 

(a) provides a status report for the information of Council 
on the activities of the City's RRAP administration, 
including information on recent program developments; 

(b) recommends appropriate action to Council pertaining to 

- provision of RRAP assistance to residential property 
owners located outside existing designated areas 

- the provision of RRAP assistance to owners of "Rooming 
House" type accommodation 

Mr. G. Mervyn, RRAP Administrator, outlined the program 
background for the Committee noting that since 1974, eight areas 
have been designated under NIP in Vancouver, including Kitsilano, 
Cedar Cottage, Downtown Eastside, Mount Pleasant, Grandview-Wood- 
land, Riley Park and, most recently, Kensington and Kiwassa. 
Although NIP legislation terminated in March, 1978, the Federal 
Government advised that RRAP will carry on for an unspecified 
period of time. RRAP is available to residential property ov/ners 
within NIP designated areas and areas receiving special area desig- 
nation. Under RRAP, a property owner can receive up to $10,000 
per housing unit in loan funding (a part of which may be considered 
a non-repayable grant) to undertake repairs and/or improvements 
required to meet the City's Standards of Maintenance By-law and 
as determined eligible by the CMHC Standards for the Rehabilitation 
of Residential Buildings. Program financing is provided by the 
Federal Government through CMHC . 

As a condition of approval of the 1976 and 1977 NIP programs, 
the Federal Government required that Municipalities assume the 
administration of RRAP within the 1976/1977 NIP areas as agent to 
CMHC and offered Municipalities the option of assuming administra- 
tion of the 1974 and 1975 NIP areas as well. On April 1, 1978 the 
City Planning Department assumed responsibility for the administra- 
tion of RRAP in all NIP designated areas of the City. In May, 1978 
the Federal Government introduced a provision which permitted the 
City to designate special "Rehabilitation Areas" to receive RRAP 
assistance without NIP designation. As a condition, the Federal 
Government required that the City administer the Program in such 
areas. In response, the City, on November 2, 1978 submitted requests 
for special RRAP designation for extended NIP areas and a separate 
rehabilitation area of Hastings-Sunrise. 

On March 12, 1979, the Canadian Parliament passed Bill C-29, 
which amended various sections of the National Housing Act including 
changes to RRAP which: 
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(i) removed previous restrictions of neighbourhoods (NIP) 
and areas approved by Governor in Council (Special 
Designated Areas) in respect of which loans may be made; 

(ii) substituted an amount prescribed by Governor in Council 

for the $500 limit previously applicable for the forgive- 
ness available for each bed unit of the Hostel or Dormitory 
type (Housekeeping or Sleeping rooms) ; 

(iii) authorized loans under RRAP to be made by approved private 
lenders rather than and in addition to CMHC . These loans 
are NHA insured. 

Although the Bill has now been proclaimed, not all changes 
noted above have been fully implemented by CMHC. 

Mr. Mervyn also advised: 

- In April, 1979 CMHC advised that a budget of $1.2 million 
dollars had been allocated to the City for the purpose of 
administering homeowner applications from existing NIP 
areas. An unspecified amount was allocated for landlord 
applications from the same areas but this will not be 
sufficient to meet all current demand for landlord funding 
during 1979. 

In May, 1979 CMHC advised that the City's requests for 
Special Area Designation to extend existing NIP boundaries 
(for the purpose of RRAP only) and to designate Hastings- 
Sunrise as a Rehabilitation Area had been approved. An 
additional budget of $420,000 has been allocated for home- 
owner applications processed from these newly designated 
areas . 

As provided by the Amendments to the National Housing Act, 
CMHC has now introduced revised guidelines for assistance 
provided under the Rooming House provisions of the program. 

- CMHC has now introduced the new Rental RRAP provision, re- 
sulting in the City once again accepting and processing 
landlord applications. The revised provisions require 
that all repayable RRAP funding for landlord applications 
be provided from the private lending sector (i.e. Banks, 
Trust Companies and Credit Unions) . The recent amendments 
to the National Housing Act will provide for NHA insurance 
for such loans. CMHC will continue to provide the non- 
repayable (grant) funding directly. 

CMHC is currently in the process of reviewing many of the 
existing RRAP policies and guidelines, including: loans 
limits, homeowner income guidelines and municipal agency 
fees . 

- City RRAP staff have continued efforts in requesting that 
CMHC increase the agency fees paid to Municipal agents. 
The Canadian Association of Housing and Renewal Officials 
(CAHRO) has prepared a submission to CMHC on this matter. 
A meeting of GVRD Municipal RRAP staff is planned in the 
near future to develop a proposal for fee adjustment. 

With respect to the administrative structure, Mr. Mervyn 
advised that as approved by City Council on April 3, 1979, the 
Planning Department established a Central RRAP Administration Office 
at 1324 Kingsway in May, 1979 to serve the NIP areas of Riley Park, 
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borrow pit is now an irregular-shaped crater 50 - 
60 feet deep, and thus difficult to use for golf 
course purposes. To accommodate a nine-hole 
golf course, therefore, and to develop a road 
boundary of acceptable grade it was necessary to 
extend the original 95 acres to the present 108.7 
acres. The price estimated in Table II for the 
whole 108.7 acres is $750,000. This amount is 
based on a net 80 acres of marketable area after 
deducting an allowance of approximately 25% for 
parks, streets and lanes. The said 80 acres could 
produce some 484 building lots which have a basic 
value of $10,000 each, excluding service costs. 
Approximately 1/8 of these lots have been discounted 
over a period of five years and the remainder for 
30 years. 

3) The five acre Lookout Park described as an integral 
part of the park walkway and the Major Park Golf 
Course is included in Table II of the Park Purchase 
Program at $275,000. 

4) The strip parks are in fact a pedestrian system 
through the area joining Central Park to the 
shopping centre, schools, parks and the Fraserview 
Golf Course, comprise 5.6 acres and are included 
in Table I of the Park Purchase Program at a cost 
of $308,000. 

When Tables I and II of the Park Purchase Program were reviewed by 
the Park Board on October 19, 1970, the following resolution was 
passed: 

"THAT the Board resolution of April 13, 1970 that "the 
Board request to appear before City Council to seek relaxation 
of the policy of charging the Board market value for the 
119.3 acres of parks created from city lands in the south 
east sector resubdivision ..." be again brought to the 
attention of City Council.' 

Council has approved the Park Purchase Program Tables I and II but 
it is suggested that if Council wishes to discuss the matter of 
City-owned land at market value with the Park Board this could be 
done before the lands in Champlain Heights are transferred to the 
Park Board. 

It is noted that the disposal plans for housing and other sites in 
Champlain Heights are well advanced and it is important that the 
lands be transferred to the Park Board fairly early so that park 
development can keep pace with the residential and other develop- 
ment. " 

Your Board submits the report of the Director of Planning for 
CONSIDERATION. 


******** 
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Kensington, Cedar Cottage and Mount Pleasant, as well as providing 
administrative support for the RRAP staff located in Kitsilano 
and Grandview-Woodlands . Previously each NIP area had been serviced 
by RRAP staff located at the individual NIP Planning offices, with 
administrative support provided from City Hall. 

The Planning Department has retained 13 staff positions for 
the administration of RRAP, 10 of which are currently filled. 
With the approval of the Hastings-Sunrise Special Designation Area, 
it is proposed to hire one additional adviser. The two remaining 
positions will not be filled at this time. 

In a report considered by Council on April 3, 1979, the Director 
of Planning advised that the City's RRAP Administration was no longer 
able to completely cover costs through the payment of agency fees 
from CMHC. Council approved an expenditure budget which assumed 
a maximum net cost to the City in 1979 of $63,545 (not including 
salary adjustments) . 

With respect to special area designation in the downtown core 
area, Mr. Mervyn advised that in October 1978, City Council estab- 
lished a Staff Downtown Housing Implementation Committee (DHIC) 
which, among other tasks, was assigned to "propose an implementable 
housing policy and program for residential hotels and rooming 
houses in the downtown core". City Council on April 10, 1979 autho- 
rized the committee to undertake a program of upgrading residential 
hotels and rooming houses in the Downtown core, beginning in Area I 
which contains 196 residential hotels and rooming houses which pro- 
vide permanent living accommodation for about 5,000 low income 
people. Although the Downtown Eastside NIP area is contained within 
the boundaries of Area I, only 14 residential hotels and rooming 
houses are actually located within the NIP boundaries and therefore 
eligible for RRAP funding. Under current RRAP guidelines, the 
remaining 182 buildings in Area I cannot apply for RRAP funding. 

Although no provisions have been made to permit Municipalities 
to request Special Area Designation for RRAP in 1979, officials of 
whe local branch office of CMHC have advised that the City should 
make a special request for area designation for the Downtown Core 
Area I. A request for special designation must be endorsed by 
City Council. 

Recent amendments to the National Housing Act removed the 
area designation restriction from RRAP, in effect, making the pro- 
gram available universally. Budget and staffing restrictions do 
not permit full universality at this time. 

CMHC has verbally advised City staff of a proposal to permit 
participating municipalities the provision to allocate a portion 
(likely 10%) of their RRAP budgets to assist potential RRAP appli- 
cants located outside designated areas. This proposal has been 
referred to as the "Hardship Provision" as it is intended to assist 
only those on low income outside designated areas. City RRAP staff, 
have compiled a list of over 175 potential applicants who have 
contacted the program for assistance but are not eligible due 
to the area designation restriction. 

In view of current program restrictions, it is unlikely that 
the City will be able to commit its homeowner budget within the 
designated areas during the current year. As such it is anticipated 
that funds will be available to assist hardship cases located out- 
side designated areas. 


cont'd. 


Report to Council 

Standing Committee of Council 

on Planning and Development 

July 26, 1979 (II-5) 

Clause No. 2 cont'd : 

In the event that a request for Special Area Designation for 
the Downtown Core Area I is not approved by CMHC , Council may wish 
to utilize the 'Hardship Provision' to assist Rooming Houses which 
are in need of upgrading in that area. 

With respect to the administration/agency agreement, Mr. Mervyn 
advised that in September, 1978 CMHC requested that the City concur 
with a number of proposed changes to the RRAP Agency Agreement 
including a requirement that the City accept responsibility for all 
provisions of the RRAP program, including the processing of appli- 
cations received for privately owned hostels and rooming houses 
and non-profit corporations. City Council declined accepting 
additional responsibilities for RRAP administration until such time 
as relevant information was provided by CMHC regarding the new 
provisions for privately owned hostels and rooming houses. 

CMHC has now introduced the revised guidelines to the Rooming 
House provisions of the program but has advised that they will 
be unable to administer the new provisions themselves. If the 
City is to take advantage of RRAV for rooming house accommodation, 
the City must accept the responsibility for its administration. 

RRAP Administration for the rooming house provisions will 
be much more complex than that currently undertaken by the City 
RRAP staff as specialized inspection services will be required. 
A team inspection approach will be adopted involving inspection 
staff of the Department of Permits and Licenses. Liaison between 
the applicant, CMHC, City Inspection staff and the contractor will 
be provided by the City's RRAP Administration. 

Staff time involved will be recorded in order to determine 
staffing needs for a larger scale program. It is proposed that 
the need for staff and budget, as well as an assessment of the 
agency fees proposed by CMHC, will be reported to Council as part 
of the RRAP year end status report. 

After discussion, the Committee, 

RECOMMENDED 

A. THAT Council instruct the Director of Planning to make 
application to the Central Mortgage and Housing Corpora- 
tion for the approval of a request for Special Area 
Designation for the Downtown Core Area I, as defined 

in the first quarterly report of the Downtown Housing 
Implementation Committee. 

B. THAT Council instruct the Director of Planning to make 
application to the Central Mortgage and Housing Corporation 
for approval to utilize a portion of the City's RRAP 
budget to assist low income property owners and tenants 
located outside existing NIP/Special Designated areas. 

C. THAT City Council accept the additional responsibility 
to administer all provisions of the RRAP program, inclu- 
ding the processing of applications received from privately 
owned hostels and rooming houses and non-profit corpora- 
tions and that the RRAP Agency Agreement be amended 
accordingly, subject to the satisfaction of the Director 

of Legal Services. 

D. THAT Council instruct the Director of Planning and the 
Director of Permits and Licenses to report back on the 
staff and budget requirements to administer the Rooming 
House provisions of RRAP in Downtown Core Area I by the 
end of December, 1979. 



Report to Council 

Standing Committee of Council 

on Planning and Development 

July 26, 1979 (II-6) 


3. Interim Parking - North Side of 10th Avenue between 
Gamble and Yukon Streets 


City Council on July 24, 1979, referred the City Manager's 
report dated July 19, 1979 (on file in the City Clerk's Office) 
to the Committee for its consideration. 

In the report the Director of Civic Buildings advises that 
the City Manager directed that a report be prepared which would 
advise Council of the situation with respect to employee on-street 
parking which has been the source of complaints to the Mayor's Office 
and on the Vancouver Municipal and Regional Employees' Union's request 
for additional civic staff parking. 

The City leases 181 parking spaces in the Cambie Street 
parking lot from the Provincial Government to fulfill the Develop- 
ment Permit requirement for the City Hall complex. The "10th 
Avenue property" bounded by Cambie, 10th, Yukon and the lane, was 
acquired for Future Civic Purposes, one of which was the possible 
need to relocate the parking provided in the Cambie lot should that 
property be developed by the Provincial Government. Based on our 
current space study staff believe a building development on the site 
will not be possible or necessary for approximately 5 years. 

If conversion of the executive parking garage for office 
use proves viable it would require the replacement of the 16 
parking spaces in the garage and also require an additional 10 
spaces generated by the additional office floor area. 

To provide this potential additional parking need and to 
relieve the general parking problems, the recommendation of this 
report is to develop the "10th Avenue property" as a temporary 
parking lot for City employees to allow the public better access 
to City Hall and relieve the parking problem in front of the 
residential properties in the surrounding areas. The development 
of the site for parking should be viewed not as a benefit for 
City staff but rather for the taxpayer in general. 

Mr. A. Langley, Director of Civic Buildings, advised that 
„he 10th Avenue site presently contains one single-family dwelling, 
three lodging houses and an assembly hall. The housing is in 
poor condition and the cost to renovate t'^ acceptable standards 
would be $80,000. The Assembly Hall has structural defects and 
as well would not easily be used for other uses such as offices. 
Exterior and interior repairs are estimated to be $75,000 - $100,000. 

Because of the additional costs to bring the buildings to 
an acceptable standard it is recommended that the buildings be 
demolished. The housing tenants would have to be given four months 
notice to vacate. The assembly hall is on a month-to-month lease. 

The report outlines specific concerns of the Director of 
Planning : 

(a) The parking could be regarded as an employee benefit 
which could set a precedent for the provision of 
employees parking elsewhere. 

(b) Provision of additional parking is counter to the City's 
goal of encouraging greater use of transit. 

(c) The existing buildings on the site have some value as 
affordable rental housing, and, in the case of the Open 
Bible Chapel, potential as an employee recreational 
Centre. These opportunities merit closer consideration 
in reaching a decision. 


cont 'd . 
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(II-7 


Clause No. 3 cont'd ; 

(d) In 1978 Council approved the concept of developing a 

special institutional precinct around the City Hall and 
VGH area. The Precinct Primer study recommended that 
the amount of land devoted to surface parking in the area 
be reduced, and that existing parking areas be consoli- 
dated in parking structures. 

Mr. J. Winsor, Senior Area Planner, indicated that the Depart- 
ment would not be opposed to this site being utilized for surface 
parking as an interim use. However, a number of step by step 
decisions are being made in this area without having an idea of 
what will be developed for the rest of the area towards Broadway 
and the area to the west. More study is needed towards a final 
plan for the area. 

Mr. K. Dobell, Acting City Manager, advised that the City 
owns the property and in view of the additional costs necessary 
to upgrade the housing, and hall, it would be sensible to demolish 
the buildings and improve the appearance of the area with land- 
scaped temporary surface parking as an interim use. He suggested 
that it would be more helpful to the Committee if further details 
were provided with respect to the economics of retaining and 
upgrading the housing and more work was done in developing various 
parking alternatives, etc. The Committee agreed and, 

RECOMMENDED 

THAT this matter be deferred for a Report Reference from 
Civic officials at the Council meeting of August 28, 1979. 


* * * * 


The meeting adjourned at approximately 2:35 p.m. 


* 


* 


* 
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CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 


A regular meeting of the Council of the City of Vancouver was 
held on Tuesday, August 28, 1979, in the Council Chamber commencing 
at approximately 9:30 a.m. 


PRESENT: Mayor Volrich 

Aldermen Bellamy, Boyce, Ford, Gerard, 
Harcourt, Little, Marzari, 
Puil and Rankin 

LEAVE OF ABSENCE: Alderman Kennedy 

CLERK TO THE COUNCIL: R. Henry 


PRAYER 

The proceedings in the Council Chamber were opened with prayer, 
read by the City Clark. 

'IN CAMERA' MEETING 

The Council was advised there was an item to be considered 
'In Camera' later this day. 

ADOPTION OF MINUTES 

MOVED by Aid. Little, 
SECONDED by Aid. Puil, 

THAT the Minutes of the Regular Council Meeting of August 14, 
1979, (with the exception of the 'In Camera' portion) be adopted 
after amendment as follows: 

Page 20 - adding Aid. Bellamy's name to those opposed 
to Aid. Gerard's motion deferring the show 
cause hearing to the next meeting of Council. 

Page 22 - that in respect of the motion by Aid. Little 

re Design of Boundary Road a comma be inserted 
after the word "further" and the words "be 
approved" be deleted. 

- CARRIED UNANIMOUSLY 


CONDOLENCES 

MOVED by Aid. Little, 
SECONDED by Aid. Rankin, 

THAT Council express sincere regrets and condolence to the 
family of the late Mr. Robert James Nesbitt, employed in the City 
Engineering Department, who was recently accidentally killed whilst 
on duty . 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Ford, 

THAT this Council resoive itself into Committee of the Whole, 
Mayor Volrich in the Chair. 


- CARRIED UNANIMOUSLY 
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UNFINISHED BUSINESS 


1. Energy Conservation 

- Proposed Conference 

Council on August 14, 1979 deferred consideration of a letter 
from Aid. Gilbert from the City of Toronto proposing a conference 
on 'Energy in Cities' on January 31 and February 1, 1980. Alderman 
Gilbert requested support of the proposal. 

MOVED by Aid. Har court, 

THAT the City of Vancouver support the proposed conference and 
authorize up to two staff members and two members of Council to attend. 

FURTHER THAT a City of Vancouver position paper be prepared 
and information on the agenda for the conference be requested as 
soon as possible. 

- CARRIED 

(Aldermen Little and Puil opposed) 


2. Traveller's Hotel 

57 West Cordova Street 

At the last meeting of Council the business license for the 
beer parlour of the Traveller's Hotel was suspended for one week 
and the staff was asked to report back to this meeting on what 
action had been taken to improve the management of this hotel. In 
this regard a memorandum dated August 27, 1979 from the Director of 
Permits and Licenses to the City Manager was noted as follows: 

**City Council at its meeting on August 14, 1979, suspended the 
Business License for the Beer Parlour of the above hotel for 
a period of one week, effective from that date. At that time 
the Council instructed that City staff report on what action 
had been taken to improve the management of the hotel. 

Inspectors from our department have carried out checks of the 
residential portion of the above premises and they report that: 

1. The general maintenance of the halls and other common 
areas has been improved. 

2. The regularity of removal of refuse from hallways, stairways, 
etc., has been improved and is now satisfactory. 

3. Qualified exterminators have been spraying various rooms 

to rid them of cockroaches and a follow-up spraying program 
is to be carried out by them. 

4. The storage room (110) that has been causing a problem has 
now been cleaned up. 

5. The installation of baseboard mouldings that had been 
ordered has been completed. 

The manager of the hotel indicated his willingness to co-operate 
with the City and his actions in recent days substantiate this. 

In the past, the major problem in this building appears to have 
been one of lack of vigilant management. If the present level 
of control can be maintained, the problems that have been present 
in this hotel should diminish. Regular rechecks of the premises 
will be made to ensxire that the higher management level is kept 
up. 
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UNFINISHED BUSINESS (Cont'd) 


Traveller's Hotel, 57 West Cordova Street (cont'd) 

Having regard to the present condition of the hotel, the amount 
of maintenance work that has been and is being done, as well as 
the improved level of co-operation, we feel justified in recom- 
mending to the Medical Health Officer that a further sixty (60) 
day Interim Operator's Permit be issued to expire on October 31, 
1979, with the full understanding that if the management or 
maintenance situation deteriorates at any time between nov; and 
that date, the Perrnit will be cancelled and closure action taken 
immediately. The Director of Environmental Health concurs with 
this recommendation.'' 



MOVED by Aid. Rankin, 

THAT Mr. Setynski of the Traveller's Hotel be asked to appear 
before Council at its next meeting to show cause why his business 
license for the beer parlour of the hotel at 57 West Cordova Street 
should not be suspended. 

FURTHER THAi' a further report from the Chief Constable detail- 
ing any problems and allegations be made available at that time. 

- CARRIED UNANIMOUSLY 


COMMUNICATIONS OR PETITIONS 


1. Carnegie Centre 

The Council considered a number of delegation requests that 
had been received with respect to the Carnegie Centre and which 
topic is the subject of reports from a joint meeting of Community 
Services and Finance and Administration Committees and from the 
City Manager. 

MOVED by Aid. Rankin, 

THAT this whole matter be deferred to the next meeting of the 
Council and the delegations be heard at that time. 

- CARRIED UNANIMOUSLY 


2. Governmental Review Commission 
Request for Additional Funds 

Council considered a request from the Chairman of the Governmental 
Review Commission for additional funds in the amount of $16,825 to 
permit the Commission to continue its review of the city's governmen- 
tal system and other matters. 

MOVED by Aid. Little, 

THAT the request of the Governmental Review Commission for an 
additional $16,825 be approved, the funds being appropriated from 
Contingency Reserve. 

- CARRIED UNANIMOUSLY 


cont • d 
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COMMUNICATIONS OR PETITIONS (Cont'd) 


3 . Appointment of Civic Chaplain 

MOVED by Aid. Puil, 

THAT as recommended by the Mayor in his memorandum dated 
August 23, 1979, Major H. Tilley of The Salvation Army be appointed 
Civic Chaplain for September and October, 1979. 

- CARRIED UNANIMOUSLY 


4. VanDusen Gardens: 

Proposed New Development 

Council noted delegation requests from the Upper Shaughnessy 
Homeowners' Association, Mr. Ian Bain, private citizen, and 
Vancouver Botanical Gardens Association wishing to address Council 
with respect to development in VanDusen Gardens. The subject 
is contained in the report of the City Manager which is before 
Council this day. 

MOVKD by Aid. Little, 

THAT the delegationB be heard when the Park Hoard wil] be 
reporting to Council on the long range concept and current status 
of VanDusen Gardens development. 

- CARRIED UNANIMOUSLY 


5 . Harbour Park Site 

The Council noted a number of delegation requests to 
address Council re the Harbour Park Site which subject is contained 
in a report from the Planning and Development Committee dated 
August 16, 1979 (clause 3) . 

When considering this matter the Council also noted a letter 
dated August 23, 1979 from the Park Board in which the Board has 
requested deferment pending further review of the matter. 

MOVED by Aid. Boyce, 

THAT recommendations A, B and D as contained in the Committee's 
report be deferred pending further discussions with the Park Board 
at a special meeting, at which time delegations will be heard. 

CARRIED 

(Aldermen Gerard, Harcourt and Puil opposed) 

MOVED by Aid. Little, 

THAT recommendation C as contained in the Committee's report and 
reading as follows, be approved 

'That the existing lease at the foot of Denman Street 
to Schaeffer's Marina Ltd. be terminated and that 
the marina repair operation be incorporated within 
the present short-term lease to Harbour Ferries Ltd.' 


- CARRIED UNANIMOUSLY 

cont'd. . . . 
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COMMUNICATIONS OR PETITIONS (Cont'd) 


6. Expropriation of certain Lots 
E/S Cromwell Street, South of 
Ellis Street - Delegation Request 

Council noted a letter dated August 23, 1979 from Spools 
Lumber & Building Supply Ltd. requesting to address Council this 
day with respect to expropriation of its property as contained in 
the Manager's report dated August 24, 1979 (Property Matters). 

MOVED by Aid. Rankin, 

THAT the delegation request of Spools Lumber & Building Supply 
Ltd. be granted. 

- CARRIED UNANIMOUSLY 


7. Appeal of Council ' s decision 

re relocation of Firehall No. 22 

In a letter dated August 17, 1979 the Marpole-Oakridge Community 
Association apptdled the decision of Council of July 24, 1979 to 
relocate Firehall No. 22 on the North-East corner (59th & Fremlin) 
of Oak Park. The organization requested planning and development 
of the site to cease until its appeal was heard before Council. 

MOVED by Aid. Marzari, 

THAT the letter from the Marpole-Oakridge Community Association 
be received and filed. 

- CARRIED 


(The Mayor opposed) 
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CITY MANAGER'S REPORTS 


A. MANAGER'S GENERAL REPORT 
AUGUST 24, 197 9 


Works & Utility Matters 
(August 24, 197 9) 

The Council considered this report which contains six 
clauses identified as follows: 


CI. 1: Closure of the Lane South of 5th Avenue between 
Commercial Drive and the Lane West of Commercial 
Drive Abutting Lot D of Lots 84 and 85, Block 
145, D.L. 264A 

CI. 2: Lease of portion of Pacific Street between Seymour 

Street and the Lane East Abutting Lot 19, Block 114, 
D.L. 541 

CI. 3: Sewer Reconstruction in the Lane South of 41st Avenue 

from Knight Street to Lanark Street 
CI. 4: Sewer Reconstruction on Wall Street from Nanaimo 

SL^eet to Powell Street and on Powell Street from 

Wall Street to Victoria Drive 
CI. 5: Hastings Street Improvement 

CI. 6: Opening of the Lane South of 7th Avenue Between 
Laurel Street and Willow Street 


Clauses 1-6 inclusive 


MOVED by Aid. Bellamy, 

THAT the recommendations of the City Manager, as contained 
in clauses 1, 2, 3, 4, and 6 of this report be approved; and 

FURTHER THAT the recommendation of the City Manager, as 
contained in clause 5 of this report be approved after amending 
Recommendation (b) to read as follows: 

"Council authorize the City Engineer to take whatever 
steps are necessary to recover the costs of the above 
works from the owners." 


- CARRIED UNANIMOUSLY 


Building & Planning Matters 
(August 24, 197 9) 

The Council considered this report which contains ten 
clauses identified as follows: 


CI. 

1 : 

Exterior Alterations to 1151 West 8th Avenue 
Development Permit No. 83 624 (Minor Amendment) 

CI. 

2 : 

Mt. Pleasant N.I. P. - Cost Overruns on 
Closure of East 10th Avenue 

CI. 

3: 

Champlain Heights - Enclave 14 - Lease 

CI. 

4: 

Grandview-Woodland N.I. P.: Learning Resources 
Centre 

CI. 

5: 

Grandview-Woodland N.I. P.: Appropriation of Funds 
for Land for Co-op Housing 

CI. 

6: 

Street Names - False Creek - Phase 2 

CI. 

7 : 

Mt. Pleasant N.I. P. Appropriation of Balance of Funds 

CI. 

8 : 

Riley Park Neighbourhood Improvement Program 
Six Month Progress Report #4 

CI. 

9: 

Mt. Pleasant N.I. P. Appropriation: 
Robson Park Clubhouse 

CI. 

10: 

Grandview-Woodland N.I. P. Appropriation: 
Grandview Park Improvements 


Cont'd 
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Board of Administration, January 29, 19 71 . . . . (BUILDING - 1) 

BUILDING AND PLANNING MATTERS 

RE COMMEN DAT I ON S 

1. 22nd & Renfrew - Gasoline Station: 

Alteration, Demolition and Rebuilding 

The Director of Planning reports as follows: 

"Mr. Shigeru Amano, Architect has filed Development Permit Application 
No. 54468 to alter, demolish and rebuild a portion of the existing 
Gasoline Service Station on this site at the north-west corner of 
22nd Avenue and Renfrew Street being 2895 East 22nd. 

The site is located in a C-1 Commercial District and the Gasoline 
Service Station Policy report as adopted by City Council in October 
196 8, permits the alteration of the existing Gasoline Service 
Station at this location. 

The Development as proposed would include demolishing and rebuilding 
the existing sales area and remodeling the existing building. 

The Technical Planning Board and the Town Planning Commission 
recommend that Development Permit Application No. 5446 8 be approved 
in accordance with the submitted application such plans and informa- 
tion forming part thereof thereby permitting the alteration, 
demolition, and rebuilding of a portion of the existing Gasoline 
Service Station located on this site and subject to the following 
conditions : 

A. Prior to the issuance of the Development Permit 

(1) Information is to be first submitted to the satisfaction 
of the Director of Planning that all tire displays, signs 
and advertisements other than that permitted by Section 
11(10) of the Zoning and Development By-law and cars in 

a state of disrepair have been first removed from this 
site . 

(2) Revised drawings are to be first submitted to the satis- 
faction of the Director of Planning indicating 

(i) the location of any tire displays on the site with 
such being in accordance with the regulations of 
Section 11(10) of the Zoning and Development By-law. 

(ii) the provision on site of a satisfactorily screened 
location for the garbage containers. 

(iii) the provision of a minimum of 5% of the site area 
in suitable landscaping and the provision of ad- 
ditional suitable screening on the southerly property 
line from the north west corner of the site to the 
westerly vehicular crossing on 22nd Avenue. 

B. All screening of the site is to be completed in accordance with 
the approved drawings within 60 days from the date of any use 
or occupancy of the proposed development and thereafter to be 
permanently maintained at all times. 

C. All landscaping is to be provided in accordance with the 
approved drawings within 6 months from the date of any use or 
occupancy of the approved development and thereafter to be 
permanently maintained in good condition at all times. 
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CITY MANAGER'S REPORTS (Cont'd) 

Building & Planning Matters 
(August 24, 1979) (Cont'd) 

Clauses 1-10 inclusive 

MOVED by Aid. Gerard, 

THAT the recommendations of the City Manager, as contained 
in clauses 1, 2, 3, 4, 5, 6, 7, 8, 9, and 10 of this report be 
approved . 

- CARRIED UNANIMOUSLY 

(Alderman Harcourt was excused from voting on clause 4, 
as he was indirectly involved.) 


Fire & Traffic Matters 
(August 24, 197 9) 

Pacific Centre Garage - 
Management Agreement 
(Clause 1) 

MOVED by Aid. Little, 

THAT the recommendation of the City Manager, as contained in 
this clause be approved. 

- CARRIED UNANIMOUSLY 


CI. 

1: 

CI. 

2: 

CI. 

3: 

CI. 

4 : 

CI. 

5 : 

CI. 

6: 

CI. 

7 : 


Finance Matters 
(August 24, 1979) 

The Council considered this report which contains seven 
clauses identified as follows: 

Central Records Management Program 
Federal Employment Program - Canada Works - 
Phase IV (1979-80) 

Alterations to the Lobby of the Operations 
Building, Manitoba Yard 
Fire Dispatch Centre 
197 9 Supplementary Capital Budget 
Interest Rate on Property Tax and Business 
Tax Arrears 

Vancouver Indian Centre - Administration of Grant 

Central Records Management Program 
(Clause 1) 

In considering this clause it was suggested that the officials 
also examine the feasibility of utilizing the City's computer in 
respect of storing records. 

MOVED by Aid. Little, 

THAT this clause be received for information and the City Clerk 
and the City Manager report back to Council on a microfilming program 
for civic departments and related boards, but having regard to the 
program referred to in the City Clerk's report. 

- CARRIED UNANIMOUSLY 
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CITY MANAGER'S REPORTS (Conf ) 


Finance Matters 
(August 24, 1979) (Cont'd) 

Federal Employment Program - Canada Works - 
Phase IV (1979-80) 

(Clause 2) 


MWED by Aid. Puil, 

THAT, as recommended by the City Manager, the Council not 
submit an application for Phase IV - Canada Works 197 9. 

- CARRIED 

(Aldermen Boyce and Little opposed.) 


Clauses 3-7 inclusive 

MOVED by Aid. C-rard, 

THAT the recommendations of the City Manager, as contained 
in clauses 3, 4, 5, 6, and 7 of this report be approved. 

- CARRIED UNANIMOUSLY 


Personnel Matters 
(August 24, 1979) 

The Council considered this report which contains two 
clauses identified as follows: 

CI. 1: Hearing Testing - Outside Workers 
CI. 2: Equal Employment Opportunities - Review 
of External Training Program 

Hearing Testing - Outside Workers 
(Clause 1) 


MOVED by Aid. Bellamy, 

THAT the recommendation of the City Manager, as contained 
in this clause be approved. 

- CARRIED UNANIMOUSLY 


Equal Employment Opportunities - Review 
of External Training Program 
(Clause 2) 


MOVED by Aid. Marzari, 

THAT the recommendation of the City Manager, as contained 
in this clause be approved. 

- CARRIED 


(Alderman Puil opposed.) 
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CITY MANAGER'S REPORTS (Cont'd) 


Property Matters 
( August 24, 1979) 

The Council considered this report which contains four 
clauses identified as follows: 

CI. 1: Lease of 1581 West Fourth Avenue 

CI. 2: Establishing a portion of City owned property 
at King Edward and Carolina for road purposes 

CI. 3: Acquisition for Replotting S.E. Sector Lots 23 & 24, 
Situated N/E corner Cromwell Street and Preston 
Avenue; Lots 60 & 61, 3691 Ellis Street. Situated 
N/S of Ellis Street, West of Boundary Road 

CI. 4: Registration/Designation for lane purposes - area 
North of 1300 Block East Georgia Street 

Clauses 1, 2 and 4 

MOVED by Aid. Hare our t, 

THAT the recommendations of the City Manager, as contained 
in clauses 1, 2 and 4 of this report be approved. 

- CARRIED UNANIMOUSLY 


Acquisition for Replotting S.E. Sector Lots 23 & 24, 
Situated N/E corner Cromwell Street and Preston 
Avenue; Lots 60 & 61, 3691 Ellis Street. Situated 
N/S of Ellis Street, West of Boundary Road 
(Clause 3) 


This matter was dealt with in conjunction with Communication 
No. 6. For Council action see page 5. 


B. MANAGER'S REPORT 
(August 22, 1979) 

Proposed Alder Bay Parking Structure 
(DPA #84447) 


Council considered a report of the City Manager dated 
August 22, 1979, regarding the proposed Alder Bay parking structure 
The report was submitted without recommendation by the Director 
of Planning as chairman of the Development Permit Board because of 
the differences of opinion expressed by the members of the Board 
and members of the Advisory Panel. 

The following alternatives were submitted: 

1. To recommend to the Development Permit Board that DPA #84447 
be approved in its present form. 

OR 

2. To recommend to the Development Permit Board that DPA #84447 
be approved but with design improvements at modest increased 
cost, estimated to be $25,000 which can be found within the 
False Creek Capital Budget. (This option has been suggested 
by the False Creek Development Group and would go some way to 
meet the expressed concerns of the Community Association.) 


OR 
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CITY MANAGER'S REPORTS (Cont'd) 


Manager's Report 
(August 22, 1979) (Cont'd) 

Proposed Alder Bay Parking Structure 
(DPA #84447) (Cont'd) 


3. To recommend to the Development Permit Board that DPA #84447 
be not approved in its presently proposed form and that a new 
design be prepared with a view to maintaining the park area 
and providing the parking wholly or largely below grade. 
(This option would necessitate additional funding of about 
$300,000, and requires a report back to Council on source of 
funds . ) 


MOVED by Aid. Little, 

THAT Recommendation 2 as contained in the Manager's Report 
of August 22, 197 9, be approved. 


Council considered a report of the City Manager dated 
August 20, 197 9, in which the Director of Planning and Director 
of Legal Services reported on a Sino-Himalayan Garden proposal in 
VanDusen Gardens . 

The report was submitted for information and the officials 
recommended that the Park Board be requested to report to Council 
on the longer range concept and current status of VanDusen Gardens 
development . 

MOVED by Aid. Boyce, 

THAT the foregoing recommendation of the officials be 
approved . 


- CARRIED UNANIMOUSLY 


C . 


MANAGER'S REPORT 
(August 20, 1979) 


VanDusen Gardens : 
Sino-Himalayan Garden Proposal 


- CARRIED UNANIMOUSLY 


D . 


MANAGER'S REPORT 
(August 23, 197 9) 


Queen Elizabeth Theatre Restaurant 
Matters 


It was agreed to defer consideration of this item until later 
this day to give the restaurant lessee an opportunity of stating 
his case. 
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CITY MANAGER'S REPORTS (Cont'd) 


E. MANAGER'S REPORT 
(August 23, 1979) 

Development Permit Application #84313 - 
Bayshore Inn 

Prior to considering this report Council was advised delegation 
requests to speak on the subject had been received from the Save the 
Entrance to Stanley Park Committee; Mr. Davenport, Western Hotels 
International; and the Vancouver City Planning Commission. 

MOVED by Aid. Rankin, 

THAT the foregoing delegation requests be granted. 

- CARRIED UNANIMOUSLY 


Council recessed at 10.55 a.m. and following an "In Camera" 
meeting in the Mayor's Office reconvened in the Council Chamber at 
11.15 a.m. with ^he same members present. 


DELEGATIONS AND MANAGER'S REPORTS 


E. Development Permit Application 

No. 84313 - Bayshore Inn (Cont'd.) 

At this time Council considered a report of the Manager in 
which the Director of Planning reported on a development permit 
application from the Bayshore Inn involving land and water lot sites 
north of Georgia between Bidwell and Cardero Streets. 

Mr. Coates of the Planning Department gave a report reference 
on the application and outlined the Director of Planning 's inclinations 
to refuse approval of the recreation complex as proposed. Mr. Coates 
also gave details of the filling of the waterfront area which the 
Director of Planning was prepared to approve. 

Council then heard from Mr. Davenport representing Western 
International Hotels who referred to his brief which had been 
circulated previously, and outlined his company's position with 
respect to the proposed development. 

Council also heard delegations from the following: 

- Mrs. Joyce Catliff and Mr. John Lecky representing- the 
Vancouver City Planning Commission opposing any fill in 
waterfront areas if it results in the net loss of water area 
and referring to a False Creek report of 1972 which dealt with 
water space. 

- Mrs. Pigott representing the Save the Entrance to 
Stanley Park Committee filed a brief with respect to the 
filling in of water lots and requesting that the City review 
its policy regarding filling harbour water lots for uses 
which do not rely upon water. She also made reference to 

the water lots leases and the street end sold to the Bayshore. 


Council recessed at 12.10 p.m. and reconvened in the Council 
^Chamber at 2.00 p.m. with Mayor Volrich in the Chair and the same 
members present with Alderman Rankin arriving at 2.30 p.m. 
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2. Sunday and Statutory Holiday Store 
Closings - Shelmar Furniture Ltd. 

Council on June 12, 1979 passed the following motion: 

"BE IT RESOLVED THAT Shelmar Furniture Ltd. 

of 996 Homer Street, be requested to appear before 

Council at 3.00 p.m. pm July 10, 1979, to show 

cause why its business license should not be 

suspended on the grounds that by opening for 

normal retail trade on November 5, 1978, 

November 12, 1978, March 18, 1979, March 25, 1979, 

April 1st, 1979 and April 8th, 1979, being Sundays, 

contrary to the Lord's Day Act, it is committing an 

Act of gross misconduct in the operation of its 

business . " 


The date of appearance was subsequently advanced to August 28, 
19 79 by mutual agreement and Mr. Scott Stewart, counsel for Shelmar 
Furniture Limited, addressed Council this day. 

Mr. Stewart circulated a copy of licence No. 18382 issued to 
his client in reelect of 100 S.W. Marine Drive and pointed out that 
in terms of the licence itself his client had committed no violation 
and was not in breach of the By-law. Mr. Stewart also circulated 
to Council a brief in which relevant statutes were quoted as well as 
other legal cases involving licences. Mr. Stewart also referred to 
other stores that Council had permitted to remain open on Sunday e.g. 
in Gastown and questioned Council as to how it could legislate only 
part of the Lord's Day Act. On a question put to him, Mr. Stewart 
did not deny that his client was open for retail trade on the dates 
quoted in the Council resolution of June 12, 1979. 

Following further debate and consideration of this matter, 
it was 


MOVED by Aid. Little, 

THAT the business licences of Shelmar Furniture Limited in 
respect of its operations at 996 Homer Street and 100 S.W. Marine 
Drive be suspended for one week with the suspension taking effect 
October 1, 1979 unless an appeal is lodged in the meantime, in which 
case the date of suspension be further considered following the 
court case; 

FURTHER THAT should an appeal follow, the Director of Legal 
Services report to this Council on any circumstances which suggest 
dilatory action on the part of the applicant in proceeding with 
the By-law. 


- CARRIED 

(Aldermen Bellamy, Boyce, Ford and Puil opposed. ) 


AMENDED 
SEE PAGE-H". 


DELEGATIONS AND MANAGER'S REPORTS (Cont'd.) 

E. Development Permit Application 

No. 84313 - Bayshore Inn (Cont'd.) 

Council continued its consideration of the proposed Bayshore 
development and it was advised that if Western International is 
prepared to re-locate the recreation facility the Director of 
Planning may reconsider his objections. 

MOVED by Aid. Harcourt, 

THAT the Director of Planning be advised that Council has no 
objections to the filling and related waterfront improvements as 
proposed in the application by Western International Hotels. 

- CARRIED 

(Aldermen Boyce, Ford, Marzari and Rankin opposed.) 


Cont'd. 
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DELEGATIONS AND MANAGER'S REPORTS (Cont'd.) 


E. Development Permit Application 

No. 84313 - Bayshorc Inn (Cont'd.) 

MOVED by Aid. Boyce (in amendment) , 

THAT the following words be added to the motion by 
Alderman Harcourt: 

"further that the improvements proposed be revised in 
conjunction with discussions with the Park Board". 

- LOST (tie vote) 

(Aldermen Bellamy, Gerard, Little, Puil and the Mayor opposed.) 

MOVED by Aid. Ford, 

THAT the motion by Alderman Harcourt be deferred and the 
Director of Planning report back following consultation with an 
oceanographer in respect of obtaining an opinion on tidal movement. 

- LOST 

(Aldermen Bellamy, Gerard, Harcourt, Little, Puil and the 
Mayor opposed. ) 

The motion to defer and the amendment having lost, the motion 
by Alderman Harcourt was put and carried. 

MOVED by Aid. Harcourt, 

THAT the Director of Planning be advised that Council has no 
objections to the recreation complex as proposed with the actual 
location, design, exterior finish, landscaping and screening being 
to the satisfaction of the Director of Planning. 

- CARRIED 
(Aldermen Boyce and Rankin opposed.) 


F. Strata Title Conversion Application - 
1902-10 Stephens Street 

Council considered a report of the Manager dated August 16, 1979 
regarding a strata title conversion application for 1902-10 Stephens 
Street. In the report the Director of Planning submitted recommend- 
ations that the application be approved subject to certain conditions. 
The Director of Social Planning recommended that the application be 
not approved on the basis that approval of the application may _ 
encourage other owners attempting similar procedures as described in 
the report. The Manager submitted the recommendations of the officials 
for the consideration of Council. The Counsel for the applicant 
addressed Council, gave details of his client's experiences in 
processing the application and urged that Council approve the 
recommendation of the Director of Planning. 

The City Manager briefly explained that administrative changes 
are being made so that the problem indicated in the report should 
not occur again. 

MOVED by Aid. Puil, 

THAT the recommendation of the Director of Planning as contained 
in the Manager's report of August 16, 1979 be approved. 

- CARRIED 


(Alderman Ford opposed.) 
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DELEGATIONS (Cont'd.) 


1. Grant Appeal - Children's 
Play Resource Centre 

Council considered an appeal from the Children's Play Resource 
Centre with respect to its grant request earlier this year of 
$2650.00. The Director of Social Planning and the Standing Committee 
on Community Services had recommended this amount. Mr. G. Young 
addressed Council and indicated that for the balance of the year 
$1600.00 was required. 

MOVED by Aid. Puil, 

THAT a grant of $1600.00 be approved for the Children's Play 
Resource Centre and the funds be allocated from Contingency Reserve. 

- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 


3 . Fire Upgrading Program 

Council on August 14, 1979 deferred consideration of a 
report from the Community Services Committee dated July 26, 1979 
to permit a representative of the Rental Housing Council to address 
City Council. 

Mr. Jack Hayes representing the Housing Council addressed 
Council this day and filed a brief dated August 28, 1979 supporting 
the principle of fire safety in the By-law and in the amendment 
proposed. The brief outlined implementation guidelines and procedures, 
inspections, training and also proposed an introductory letter to 
the owners. The brief also suggested a campaign against smoking in 
bed, and made reference to Section 40 (5) that had been omitted from 
the draft By-law amendment. The Chief Fire Warden concurred that the 
latter was an oversight and should be added. 

MOVED by Aid. Little, 

THAT the report of the Standing Committee of Council on 
Community Services dated July 26, 1979 be approved, the amendment 
to the Fire By-law be considered later this day, and tlie brief from 
the Rental Housing Council of B.C. be referred to the City Manager 
and relevant officials for consideration and possible incorporation 
into the administration of the By-law. 

- CARRIED UNANIMOUSLY 


MANAGER'S REPORTS AND DELEGATIONS (Cont'd.) 

Property Matters 
August 24, 1979 

Acquisition for Replotting S.E. Sector 
Lots 23 & 24. Situated N/E Corner Cromwell 
Street and Preston Avenue; Lots 60 & 61, 
3691 Ellis Street. Situated N/S of Ellis 
Street, West of Boundary Road. 
(Clause 3) 


Earlier this day Council agreed to a delegation from Spools 
Lumber & Building Supply Ltd. speaking against the expropriation of 
its property at the north-east corner of Cromwell Street and Preston 
Avenue. Mr. John Ruddy, on behalf of the Company, spoke against the 
expropriation, suggested that there has not been sufficient 
negotiations and did not agree with the resale of the property to 
a developer. 
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MANAGER'S REPORTS AND DELEGATIONS (Cont'd.) 

Property Matters 

(August 24, 1979) (Cont'd.) 

Acquisition for Replotting S.E. Sector 
Lots 23 & 24. Situated N/E Corner Cromwell 
Street and Preston Avenue; Lots 60 & 61, 
3691 Ellis Street. Situated N/S of Ellis 
Street, West of Boundary Road. 
(Clause 3) (Cont'd. ) 


The Supervisor of Properties and Mr. Moodie, Champlain Heights 
Project Manager, both explained the need to obtain this property 
for inclusion in the sub-division. It was stressed that expropriation 
would not preclude negotiations towards a final settlement. 

MOVED by Aid. Rankin, 

THAT Spools Lumber & Building Supply Limited obtain a private 
appraisal as soon as possible with the City paying the costs and 
the Properties Department negotiate with the Company on exchange 
of lands in the industrial sub-division (value for value) . 

- CARRIED UNANIMOUSLY 


Alderman Ford left the meeting at this time on other 
Civic business. 


D. Queen Elizabeth Theatre 
Restaurant Matters 


Council considered a report of the Manager dated August 20, 
1979 regarding Queen Elizabeth Theatre restaurant matters. The 
report concluded with the following: 


"The City Manager submits for CONSIDERATION the choice 
between 

(A) not proceeding with the extension because of the 
increased size and cost 

OR 

(B) proceeding with the extension, with the additional 
$85,000 being charged to contingency reserve, and on 
the terms agreeable to Mr. Wisniewski:- 

That the lease be amended so that 
starting June 1, 1980, the monthly 
rental under option (i) of the lease 
be increased by $1 , 200/month. 

OR 

(C) proceeding with the extension, but only if 
Mr. Wisniewski will agree to an increased rent 
starting June 1, 1980, of $2 , 000/month . 

The City Manager RECOMMENDS 

(1) The Council agree to an ex gratia reduction of the 
rental of the Queen Elizabeth Theatre Restaurant by 
$1000/month for July and August 1979, since the 
restaurant has not been able to use the lower floor 
effectively for these months. 

(2) That Council inform the Liquor Control Board that it 
has no objection to a "C" Cabaret Licence being issued 
to the Queen Elizabeth Theatre Restaurant for the 
operation on its lower floor of a "Punchline" type show." 


Cont'd. 
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MANAGER'S REPORTS AND DELEGATIONS (Cont'd.) 


D. Queen Elizabeth Theatre 

Restaurant Matters (Cont'd.) 

Mr. Wisniewski, lessee of the restaurant addressed Council 
urging that Council proceed with an extension to the restaurant 
so that it would be more economically feasible for him to continue. 

MOVED by Aid. Rankin, 

THAT the proposed extension of the restaurant be deferred 
pending discussions between Mr. Wisniewski, the Mayor and the City 
Manager . 

- CARRIED UNANIMOUSLY 
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MOVED by Aid. Bellamy, 

THAT the recommendations of the City Manager as contained in 
his report of August 20, 1979 be approved. 

- CARRIED 

(Alderman Little opposed to the cabaret licence being issued.) 


CITY MANAGER'S REPORTS (Cont'd) 


G. MANAGER'S REPORT 
(August 21, 1979) 

Lands in the Vicinity of West 75th Avenue 
and Angus Drive 

MOVED by Aid. Puil, 

THAT this clause be received for information. 


- CARRIED UNANIMOUSLY 


655 


Board of Administration, January 29, 1971 .... (BUILDING - 2) 
Clause 1 continued 


D. The development including the use of all open portions of the 
site to be carried out and maintained at all times in accordance 
with the approved drawings and Section 11(10) of the Zoning 

and Development By-law. 

E. No signs to be permitted on the site without the prior approval 
of the Director of Planning and all signs to be in accordance 
with the requirements of Section 11(10) of the Zoning and 
Development By-law." 

Your Board RECOMMENDS that Development Permit Application No. 54468 be 
approved in accordance with the recommendations of the Technical 
Planning Board and the Town Planning Commission. 

2. Blenheim Street - 55th to Celtic 
Request to Keep Horses 

The Director of Planning reports as follows: 

"A Development Permit Application No. 54223 has been filed by Mr. 
C. Wallace (owner) to construct a 12' x 22' addition to the existing 
stable at 7226 Blenheim Street. Mr. Wallace also requests per- 
mission to keep one additional horse on this site for a total of 
two horses. 

The site is located in a RA-1 Limited Agricultural District. 
Section 10(16) (c) of the Zoning and Development By-law requires 
that the keeping or housing of horses is subject to the approval 
of City Council. 

In 1965, City Council approved the keeping of one horse on this 
site . 

The Technical Planning Board have approved Development Permit 
Application No. 54223 to construct a 12' x 22' addition to the 
existing stable, subject to the approval of City Council for 
keeping the additional horse. 

The Director of Planning recommends that Council approve the 
keeping of one additional horse on this site." 

Your Board RECOMMENDS that the recommendation of the Director of Planning 
be approved. 

INFORMATION 


3. Main Street - Terminal to Industrial 
Five Temporary Display Cottages 

City Council, at its meeting on January 6th, 1971, considered a recom- 
mendation of the City Building Inspector to permit Lindal Homes C.E. 
Ltd. of 1501 Main Street to retain five temporary display cottages for 
a further two year period expiring on December 31st, 1972. Your Board 
was in agreement with this recommendation. 

Council passed a motion granting a 30-day extension during which time 
the Board of Administration would report on the following items: 

(a) similar types of temporary buildings in the City. 

(b) any tax position which should be considered. 

(c) building permit charges, including renewals. 

(d) actual use to which these particular temporary buildings are being 
put. 


cent ' d 
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S'l' ANDfNG COM MI'I"!' !'.]'; AND OTHl '.R Ul'^l' ORTS 

I. Report of Standing Committees on 

Community Services and Finance and 
Administration 

(August 16, 1979) 

Carnegie Centre - 

Management, Programming and Budget 
(Clause 1) 


This matter was dealt with in conjunction with Communication 
No. 1. For Council action see page 3. 


II. Report of Standing Committee on 
Community Services 
(August 16, 1979) 

Development Permit Application - 
Sands Motor Hotel, 1184 Denman Street 
(Clause 1) 


MOVED by Aid. Rankin, 

THAT the recommendation of the Committee, as contained in 
this clause be approved . 

- CARRIED UNANIMOUSLY 


III. Report of Standing Committee on 
Planning and Development 
(August 16, 1979) 

The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Monthly Status Report on Rezoning Application 
CI. 2: Champlain Heights Community Services Centre - 

Access Considerations 
Cl. 3: Harbour Park 

Monthly Status Report on Rezoning 
Applications 

(Clause 1) 


MOVED by Aid . Boyce , 

THAT the recommendation of the Committee, as contained in 
this clause be approved . 

- CARRIED UNANIMOUSLY 


Champlain Heights Community Services 
Centre - Access Considerations 
(Clause 2) 


When considering this clause Council noted a telegram from 
the Killarney Champlain Citizens for Action Association requesting 
an opportunity to address Council. 

Following a brief explanation by the Project Manager it was 

MOVED by Aid. Boyce, 

THAT the recommendations of the Committee, as contained in 
this clause be approved and the communication dated August 26, 
1979, from the Killarney Champlain Citizens for Action Association 
be received and filed. 

- CARRIED 

(Aldermen Marzari, and Rankin opposed.) 
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STAI'JDING COiMMITTEE AND OTHER REPORTS (Cont'd) 

Report of Standing Committee on 
Planning and Development 
(August 16, 1979) (Cont'd) 

Harbour Park 
(Clause 3) 

This matter was dealt with in conjunction with Communication 
No. 5. For Council action see page 4. 


IV. Report of Standing Committee on 
Transportation 

(August 16, 1979) 

The Council considered this report which contains five 
clauses identified as follows: 


CI. 1: Request for Pedestrian Actuated Signal at Intersection 

of Balsam and Cornwall 
CI. 2: Denman Street - Left Turn Conditions 
CI. 3: Traffic Conditions in the Vicinity of 8th Avenue 

West of Burrard Street 
CI. 4: Love's Skillet (Jack's Hanging Tree) Sidewalk Cafe 
CI. 5: Request for Pedestrian Actuated Signal at the 

Intersection of Dundas Street and Lakewood Drive 


Request for Pedestrian Actuated Signal at 
Intersection of Balsam and Cornwall 
(Clause 1) 


MOVED by Aid. Bellamy, 

THAT the recommendations of the Committee, as contained in 
this clause be approved; and 

FURTHER THAT this matter be given top priority with regard 
to the installation of signs and signals. 


- CARRIED UNANIMOUSLY 


Denman Street - Left Turn 
Conditions 

(Clause 2) 


MOVED by Aid. Bellamy, 

THAT Recommendations 'A', 'B', 'C, and 'D' of the Committee, 
as contained in this clause be approved. 

- CARRIED 

(Alderman Harcourt opposed to Recommendation 'A'.) 


Traffic Conditions in the Vicinity of 8th 
Avenue West of Burrard Street 
(Clause 3) 


MOVED by Aid. Bellamy, 

THAT the recommendation of the Committee, as contained in 
this clause be approved. 


- CARRIED UNANIMOUSLY 
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S TANDING C0r4iyiITTEE AND OTHER REPORTS (Cont'd) 

K(?port of Standing Conunittee on 
Transportation 
(August 16, 1979) (Cont'd ) 


Love 'a Skillet (Jack's Hanging Tree) 
Sidewalk Cafe 
(Clause 4) 


MOVED by Aid . Bellamy, 

THAT the recommendation of the Committee, as contained in 
this clause be approved. 

- CARRIED 

(Aldermen Harcourt, Puil and the Mayor opposed.) 


Request for Pedestrian Actuated Signal at the 
Intersection of Dundas Street and Lakewood Drive 
(Clause 5) 


MOVED by Aid. Bellamy, 

THAT the recommendation of the Committee, as contained in 
this clause bo approved. 

- CARRIED UNANIMOUSLY 


V. Report of Standing Committee on 
Finance and Administration 
(August 16, 1979) 

The Council considered this report which contains eight 
clauses identified as follows: 

The Vancouver Art Gallery - 197 9 Supplementary 
Grant Request 

Request for Additional Staff Position - Police 
Department, Second Hand Squad, Firearms Unit 
Heritage Festival Society Funding for 1980 
Audience Development - Free Bus Shelter Advertising 
Stanley Park Seawall Cycle Path Davonian Foundation 
Quarterly Review of Operating Budget Revenues 
and Expenditures as at June 30, 1979 
Analysis of 1979 Property Tax Roll for Single- 
Family Residences 
Business Tax 

The Vancouver Art Gallery - 197 9 
Supplementary Grant Request 
(Clause 1) 

MOVED by Aid. Puil, 

THAT the recommendation of the Committee, as contained in 
this clause be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 


CI . 

1: 

CI. 

2: 

CI. 

3: 

CI. 

4: 

CI. 

5: 

CI . 

6: 

CI. 

7: 

CI. 

8: 


Clauses 2-4 inclusive 

MOVED by Aid. Puil, 

THAT the recommendations of the Committee, as contained in 
clauses 2, 3, and 4 of this report be approved. 


- CARRIED UNANIMOUSLY 
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STANDING COMMITTEE AND OTHER REPORTS (Cont'd) 

Report of Standing Committee on 
Finance and Administration 
(August 16, 1979) (Cont'd) 

Stanley Park Seawall Cycle Path 
Davonian KouncJation 
(Clause 5) 


MOVED by Aid . Puil, 

THAT the recommendations of the Committee, as contained in 
this clause be approved. 

- CARRIED 

(Alderman Puil and the Mayor opposed.) 

Clauses 6-8 inclusive 

MOVED by Aid. Puil, 

THAT the recommendations of the Committee, as contained in 
clauses 6, 7, and 8 of this report be approved. 

- CARRIED UNANIMOUSLY 


COMMUNICATIONS OR PETITIONS (Cont'd) 


8. Kerrisdale Swimming Pool 
Addition Project 


Council considered a letter dated August 28, 197 9, from 
the Park Board in which the following resolution was quoted 
concerning the Kerrisdale Swimming Pool addition project: 

"That City Council be requested to approve the 
reallocation of $25,000 from the General Facilities 
Contingency Supplementary Caf^ital Account and $22,481 
from the Minor Community Centre Improvements and 
Contingency Supplementary Capital Account toward the 
Kerrisdale Pool Covering Project, 


and further. 


That City Council be requested to award a contract 
on behalf of the Board of Parks and Recreation to 
Inter land Contractors Ltd., in the amount of 
$522,481, for the construction of the Kerrisdale 
Swimming Pool addition." 

MOVED by Aid . Boyce , 

THAT the foregoing requests of the Park Board be approved 


- CARRIED UNANIMOUSLY 
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RISE FROM COMMITTEE OF THE WHOLE 

MOVED by Aid. Rankin, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Rankin, 
SECONDED by Aid. Bellamy, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


BY-LAWS 


1. A BY-LAW TO AMEND BY-LAW 
NO. 3614, BEING THE LOCAL 
IMPROVEMENT PROCEDURE BY-LAW 

MOVED by Aid. Boyce, 
SECONDED by Aid. Ford, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Prt^siding Officer 
declared the By-law open for discussion and amoiidment. 

There being no amendments , it was 

MOVED by Aid. Boyce, 
SECONDED by Aid. Ford, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


2. A BY-LAW TO AMEND BY-LAW 

NO. 4 054, BEING THE STREET 
NAME BY-LAW 


MOVED by Aid. Boyce, 
SECONDED by Aid. Ford, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Boyce, 
SECONDED by Aid. Ford, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


Cont'd. 
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BY-LAWS (Cont'd.) 


3. A liY-l.AW 'I'O AMI'lNl) BY-LAW 

NO. 2J9.j, BLING THK FIKK L)Y-LAW 

MOVED by Aid. Rankin, 
SECONDED by Aid. Gerard, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 


The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

MOVED by Aid. Har court, 

SECONDED by Aid. Bellamy, ^ 

THAT the By-law be amended by adding (5) to the Sub-sections 
of Section 40 referred to in paragraph 2. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Rankin, 
SECONDED by Aid. Gerard, 

THAT the By-law, as amended, be given second and third 
readings and the Mayor and City Clerk be authorized to sign and 
seal the By-law. 

- CARRIED UNANIMOUSLY 


4. A BY-LAW TO AMEND BY-LAW NO. 
284 9, BEING THE STREET AND 
TRAFFIC BY-LAW 


MOVED by Aid. Bellamy, 
SKCONDED by Aid. Boyce, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Boyce, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 


-CARRIED UNANIMOUSLY 
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MOTIONS 


A. Allocation of Land for 
Lane Purposes 
(Lane area Clark and 
Georgia Streets) 

MOVED by Aid. Little, 
SECONDED by Aid. Rankin, 

WHEREAS the City of Vancouver is the registered owner of 
the South 10 feet of Subdivision A of Lots 3 and 4, Block 17, 
Subdivision "B" , District Lot 182, Plan 2702; 

AND WHEREAS it is deemed expedient and in the public interest 
to establish the above described property as lane; 

THEREFORE BE IT RESOLVED that the South 10 feet of Subdivision 
A of Lots 3 and 4, Block 17, Subdivision "B" District Lot 182, 
Plan 2702 be and the same is, hereby established for lane purposes 
and declared to form and constitute portion of lane. 

- CARRIED UNANIMOUSLY 


B. Closing, Stopping Up and 

Consolidation (Lane East of Main 
Street, South of Station Street) 

MOVED by Aid. Little, 
SECONDED by Aid. Rankin, 
THAT WHEREAS: 

1. The City of Vancouver is the owner of all the 
streets and lanes lying within the limits of the 
City of Vancouver; 

2. The lane abutting Lots 42A, 43A and 44A, Block 25, 
District Lot 196, Plan 1230, is no longer required 
for lane purposes; 

3. The City of Vancouver wishes to subdivide the lane 
and adjacent City owned properties; 

THEREFORE BE IT RESOLVED THAT all that portion of lane, 
dedicated by the deposit of Plan 1230, in Block 25, District Lot 196, 
Plan 1230 be closed, stopped up and title taken thereto; and 

BE IT FURTHER RESOLVED THAT the lane so closed be subdivided 
with the abutting City owned lands . 


- CARRIED UNMJIMOUSLY 


Cont'd. 
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MOTIONS (Cont'd.) 



C. Allocation of Land for 
Lane Purposes 
(North 10 feet of Lot 16, 
Block 293, District Lot 526, 
Plan 590) 


MOVED by Aid. Little, 
SECONDED by Aid. Rankin, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver for lane purposes land in the City of Vancouver, 
Province of British Columbia, more particularly known and described 
as follows: 


AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes and declared to form and to constitute portion of 
a lane. 


D. Allocation of Land for 
Lane Purposes 
(North 10 feet of Lot 17, 
Block 293, District Lot 526, 
Plan 590) 


MOVED by Aid. Little, 
SECONDED by Aid. Rankin, 

THAT WHKR1:AS the registered owner has conveyed to the City 
ai' Vancouver tor Lane purposes land in tlio City of Vancouver, 
I'rovince ol liritisli Columbia, more particularly known and deacribod 
aa follows: 


AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes and declared to form and to constitute portion of 
a lane. 


North 10 feet of 
Lot 16 
Block 293 
District Lot 526 
Plan 590 


- CARRIED UNANIMOUSLY 


North 10 feet of 
Lot 17 
Block 293 
District Lot 526 
Plan 590 


- CARRIED UNANIMOUSLY 


Cont'd. 
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MOTIONS (Cont'd.) .^^ 

1. Task Force on Family Violence 

At the Council meeting of August 14, 1979, Alderman Ford 
submitted the following Notice of Motion. As the Alderman had left 
the meeting earlier this day, it was 

MOVED by Aid. Rankin, 
SECONDED by Aid. Gerard, 

THAT WHEREAS a Task Force on Family Violence was organized 
under the auspices of the United Way of the Lower Mainland to 
"build public and professional awareness of the extent and serious 
nature of family violence", 

AND WHEREAS the Task Force report has outlined initial steps 
in priority areas and has made specific recommendations for dealing 
with this serious problem, 

AND WHEREAS agencies funded by the City are directly involved, 

THEREFORE BE IT RESOLVED that the Medical Officer of Health, 
the Chief Constable and the Director of Social Planning be requested 
to make recommendations for appropriate City response to the report 
by the Task Force on Family Violence in areas coming within the 
jurisdiction of the City of Vancouver. 

- CARRIED UNANIMOUSLY 


2 . L.R.T. and City Bus Systems 

MOVED by Aid. Rankin, 
SECONDED by Aid. Marzari, 

THAT WHEREAS the Federal Government is urging conservation 
of fossil fuels and the National Conunission on Inflation has launched 
a campaign asking consumers to, among other things, leave their 
private cars at home and commute via mass public ground transit 
systems ; 

AND WHEREAS the City of Vancouver is concerned about the 
over consumption of oil and gasoline by the users of the private 
automobile in Vancouver and the Lower Mainland; 

AND WHEREAS the City of Vancouver does not have an adequate 
city bus system and the Lower Mainland is not serviced by a mass 
public ground transportation system; 

AND WHEREAS the lack of an adequate city bus system and a 
mass public , ground transportation system in Vancouver and the 
Lower Mainland makes it impossible to participate in the Federal . 
Government's energy conservation campaign; 

AND WHEREAS the Federal and Provincial Governments have 
committed tax dollars, which would more than pay for the desperately 
needed L.R.T. and city bus systems planned by the G.V.R.D., to 
frivolous luxury projects such as the Multiplex or Stadixim and the 
Trade and Convention Centre as well as the Annacis Island crossing, 
the ring roads and a third runway at the Vancouver International 
Airport, all of which will further encourage the use of the private 
automobile and the squandering of oil and gasoline: 

THEREFORE BE IT RESOLVED THAT the City of Vancouver request the 
two senior governments to redirect their priorities and immediately 
allocate the funds committed to these projects to provide full 
funding of the complete L.R.T. and city bus systems proposed by the 
G.V.R.D. for Vancouver and the Lower Mainland. 

- LOST 


(Aldermen Boyce, Gerard, Little, Puil and the Mayor opposed.) 
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NOTICE OF MOTION 


The following Notice of Motion was submitted by Alderman 
Little, and recognized by the Chair: 

1. Policy re Delegation Requests 

MOVED by Aid. Little, 
SECONDED by Aid. Bellamy, 

THAT WHEREAS it is the established policy of Council on 
delegations wishing to appear before it, that they must make 
prior arrangements with Council through the City Clerk; 

AND WHEREAS there are many requests before Council to be 
heard at a particular meeting when such prior arrangements have 
not been made; 

AND WHEREAS this does not always give officials the 
opportunity of being fully prepared; 

AND WHEREAS it is difficult to assess the Council agenda in 
arranging times for other participants involved in the business 
for the day when unexpected delegations are allowed to expand 
that agenda; 

THEREFORE BE IT RESOLVED THAT all delegation requests 
outside of the regular Council policy be determined by the Mayor 
on the basis of circumstances. 

(Notice) 
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Board of Administration, January 29, 1971 .... (BUILDING - 3) 
Clause 3 continued 

Your Board has now received the following report from the City Building 
Inspector referring to the four items on which Council requested infor- 
mation : 

"(a) Similar types of temporary display cottages, although some- 
what different in design from those at 1501 Main Street are 
located at: 

44 West Broadway (3 buildings permitted, 2 actually 

built) 

2201 Cambie Street (1 building built without permit. 

City Building Inspector taking 
action) 

2212 Kingsway (1 building-erected under permit) 

(b) The five buildings at 1501 Main Street are erected on privately 
owned land assessed as follows: 

Land - $87,500 

Improvements - 11,600 

The latter includes only the value of the building used as a sales 
office and takes into consideration the blacktop driveways and 
landscaping on the whole site. 

The other buildings used for display purposes only are not assessed 
for improvement taxes, regardless of whether they are considered 
temporary or permanent under building regulations. 

The 1970 tax position was: 

Land and Improvements - $2,869.41 

Business Tax (on building 

used for office) - 504.00 

Business License Fee - 20.00 

Total: $3,393.41 

(c) The following amounts have been collected for permit fees since 
the site was first occupied for this purpose: 

Development Permits Building Permits 

Dec. 1966 - $12.00 Sept. 1964 - $35.75 

Jan. 1968 - 12.00 March 1968 - 27.50 

Dec. 1968 - 12.00 April 1969 - 33.00 

June 1970 - 12.00 June 1970 - 24.75 

Dec. 1970 - 12.00 


$60.00 $121.00 


(d) All five temporary buildings are used to display the various 
models of recreational type buildings available, summer 
cottages, chalets, 'A' frames etc., with the provision that 
one building may be used as a sales office." 

Your Board submits the above report for Council INFORMATION. 


****** 


FOR ADOPTION SEE PAGE(S) 
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ENQUIRIES AND OTHER MATTERS 


Alderman Gerard - 
Amendment to License By-law 
P.N.E. 


referred to an amendment to the 
License By-law which had been 
given only first reading 
pending a review of the 
matter by the P.N.E. The 
Alderman advised the P.N.E. 
was unable to obtain any 
further information, so 
therefore requested that the 
by-law be re-submitted to the 
next meeting of Council. 

The Mayor so directed. 


Alderman Little - referred to a memorandum 

Transportation for the circulated by Alderman Ford 

Handicapped on this subject suggesting 

that the Mayor write to the 
various Ministers concerned 
to obtain a satisfactory 
conclusion on the matter of 
Transportation for the 
Handicapped. She also 
proposed that the vice-chairman 
of the Transportation Committee 
make an appointment with the 
Minister of Municipal Affairs 
during the U.B.C.M. 
Conference to urge acceptance 
of the agreement worked out 
between Vancouver and the UTA . 


The Mayor indicated that these 
matters are being actively 
pursued at UTA and Government 
levels and he expects to report 
to Council September 18th. 

Alderman Bellamy - suggested that Council may 

Cambridge Loop wish to rescind its motion re 

the Cambridge Loop as a result 
of the recent statement made 
by the Minister to improve the 
Cassiar corridor. 


The Mayor indicated that he 
will be in touch with the 
Minister to obtain confirmation 
that the Provincial Government 
will not now be proceeding 
with the Loop. 


The Council adjourned at approximately 5:50 p.m. 


* * * 


The foregoing are Minutes of the Regular 
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WORKS AND UTILITY MATTERS 


RECOMMENDATION 

1. Closure of the Lane South of 5th Avenue between Commercial Drive and the Lane 
West of Commercial Drive Abutting Lot D of Lots 84 and 85, Block 145, D.L. 264A 

The City Engineer reports as follows: 

"An application has been received from the owners on both sides of the 5-foot wide 
lane south of 5th Avenue between Commercial Drive and the lane west of Commercial 
Drive to purchase the lane separating their properties. These owners wish to add 
2h feet of this lane to each of their properties. 

The City has abandoned plans to have an east/west lane intersecting Commercial Drive 
and has instead developed a north/ south lane parallel to Commercial Drive. The 
5-foot wide lane in question is therefore redundant and should be disposed of. 

I Recommend That all that portion of lane dedicated by the deposit of Plan 222, 
shown outlined red on plan marginally numbered LF 9199 be closed, stopped up and 
the North half of the lane so closed be conveyed to the owner of Lot 'D' except 
the East 7 feet, now road, of Lots 84 and 85, Plan 3543, and the South half of 
the lane so closed be conveyed to the owner of Re Amended Lot 87 (Explanatory 
Plan 5381), both of Block 145, D.L. 264A, subject to the following conditions: 

(a) The North half and South half of the closed lane to be consolidated with 
Lot 'D' and Re Amended Lot 87 respectively. 

(b) The owner of Lot D to pay $1292. The owner of Re Amended Lot 87 to pay 
$2951, both in accordance with the recommendation of the Supervisor of 
Properties. 

(c) The owner of Lot D to dedicate the west 4 feet of Lot D for lane. 

(d) The owners to provide the necessary subdivision plan consolidating the 
portions of closed lane and the abutting land and dedicating the required 
portion of Lot D for lane. 

(e) The owners of Lot 'D' and Re Amended Lot 87 to pay for the relocation of 
any utilities or provide easements to contain them." 

The City Manager RECOMMENDS that the foregoing recommendation of the City Engineer 
be approved . 


2. Lease of portion of Pacific Street between Seymour Street and the Lane East 
Abutting Lot 19, Block 114, D.L. 541 

The City Engineer reports as follows: 

"An application has been received from the owner of Lot 19, Block 114, D.L. 541 to 
lease the triangular portion of road adjacent to Lot 19. This portion of road is 
not required and therefore could be leased. 

I Recommend That all that portion of road shown shaded on the attached plan 
marginally numbered LF 9198 be closed, stopped up, leased to the abutting owner 
subject to the following conditions: 

(a) The term of the lease to be 10 years with a 6-month notice of cancellation 
if the area is required for municipal purposes. 

(b) The annual rental to be $1425 with rent to be reviewed at each 2h-year 
interval in accordance with the recommendation of the Supervisor of Properties. 

(c) Agreements to be satisfactory to the City Engineer and Director of Legal 
Services . " 

The City Manager RECOMMENDS that the foregoing recommendation of the City Engineer 
be approved . 
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3. Sewer Reconstruction in the Lane South of 41st Avenue from Knight Street to 
Lanark Street 


The City Engineer reports as follows: 

"In the course of making minor repairs to sewers, it has been found that the sewer 

In the Inne south of 41st Avenue between Knight Street and Lanark Street Is In 
extremely poor condition and should be reconstructed an noon as posHlble. Due to 

the presence of peaty soil, the replacement sewer must be constructed on a pile 
foundation . 

The estimated cost of this work is $80 000.00. Funds are available from Sewers 

Capital Account 118/7904 - 'Replacement - Unappropriated'. I recommend that 

$80 000 be appropriated from Account 118/7904 for reconstruction of this sewer." 

The City Manager RECOMMENDS that the foregoing recommendation of the City Engineer 
be approved. 

4. Sewer Reconstruction on Wall Street from Nanaimo Street to Powell Street and on 
Powell Street from Wall Street to Victoria Drive 


The City Engineer reports as follows: 

"The sewers on Wall Street from Nanaimo Street to Powell Street and on Powell Street 
from Wall Street to Victoria Drive were constructed In 1911 and scheduled for 
reconstruction next year. However, they are deteriorating faster than anticipated 
because of the heavy overloading resulting from redevelopment of the tributary area. 
Several collapsed sections have been temporarily repaired. This sewer should be 
reconstructed as soon as possible. 

The estimated cost of this work is $390 000.00. 

Source of Funds 

At this time no uncommitted funds are available in the 'sewer reconstruction' accounts 
for 1979. However, the funds for the two projects which must be deferred in order to 
do this work can be transferred (Account No. 116/7201 - Burrard Street Pump Station 
and Forcemain and Account No. 116/7402 - Burrard Street Outfall) to provide the 
required funding. Money can be provided Jn the 1980 Sewers Capital budget to 
replace these funds. 

I recommend that $290 000 be transferred from Account No. 116/7201, $50 000 be 
transferred from Account No. 116/7402 and $50 000 be appropriated from Sewers 
Capita] Account No. 118/7905 - System Upgrading - Unappropriated for reconstruction 
of these sewers." 

The City Manager RECOMMENDS that the foregoing recommendation of the City Engineer 
be approved. 


5. Hastings Street Improvement 
The City Engineer reports as follows: 

"The sidewalk on the north side of the 300 block West Hastings Street is in need of 
replacement. The work was undertaken as a local improvement in 1978, and it is most 
desirable to proceed without further delay. However, there are areaways under this 
sidewalk. To ensure safety for the public and the continued viable appearance of the 
new sidewalk, it is necessary to have each areaway inspected by a professional engineer 
and repaired as necessary before the sidewalk is rebuilt. Areaway repair is the 
responsibility of the abutting property owner. 

All owners were advised of these requirements 2 years ago and all but three have 
arranged for the necessary repairs. There have been many inquiries about the 
starting date of the improvement because merchants in the area are anxious to 
have it done. However, to date, we have not been able to obtain a commitment 
from the owners of the property at 339 West Hastings Street, 311-17 West Hastings 
Street and 207-17 West Hastings Street. 
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Clause No. 5 cont'd : 

It is desirable to avoid further delay to this essential work. Therefore, I 
recommend that: 

(a) Council authorize the City Engineer to engage professional engineering service 
and contracting services to carry out any necessary work to ensure the areaway 
at 207 - 17, 311 - 17 and 339 West Street are adequate to support allowable 
street loads. 

(b) The cost of such services be placed on the tax roll of the property to which 
it is applicable." 

The City Manager RECOMMENDS that the foregoing recommendation of the City Engineer 
be approved. 

6. Opening of the Lane South of 7th Avenue Between 
Laurel Street and Willow Street 


The City Engineer reports as follows: 

"Sufficient dedications have been received from the abutting property owners 
to enable a lane to be constructed from Laurel Street to Willow Street. 
From Willow Street to a point 34 metres (112») east of Laurel the lane will 
be 6.1 metres (20') wide. From 34 metres east of Laurel to Laurel Street 
the lane will be 3.05 metres (10') wide. The dedications necessary for a 
full width, 6.1 metre wide, lane will be forthcoming when the property on the 
south side abutting the constricted section is redeveloped. 

Requests for lane opening have been received from the owners of the newly 
developed properties on the north side of the lane. Opening the lane would 
provide rear yard access to the abutting properties and would also conform 
to City Council's Planning Policy and Guidelines for Fairvlew Slopes 
approved June 1, 1979. 

The deep foundations of the above mentioned new buildings have, according to 
the owners of the older buildings situated on the north side of the lane just 
west of Willow, been the cause of water finding its way into the basements of 
their buildings. This complaint was outMned in a letter to the Mayor dated 
December 19, 1978. These older buildings abut the section of the lane h.rving 
the lowest design grade elevations. The lane opening will include the install- 
ation of a catch basin at this location and should remedy the flooding 
situation. 

A cut of approximately one metre at the easterly end of the lane, to establish 
the lane to design grade, calls for an encroachment of approximately 2 metres 
onto the undeveloped private property on the south side of the lane allowance. 
Permission to encroach has been obtained from the property owner. 

The work consists of cutting, grading, gravelling and the installation of a 
catch basin with connection to the storm sewer on 7th Avenue, the relocation 
of a wooden power pole and the construction of lane entrances on Laurel and 
Willow Streets. The estimated cost is $25 000 and funds are available in the 
1979 Capital Budget A/C # 148/7914 'Grading Unappropriated', 

I recommend, for the reasons stated above, that. this lane be opened." 


The City Manager RECOMMENDS that the above recommendation of the City Engineer 
be approved. 


COUNCIL ACTION SEE PAGE(Sj ...^^^ 
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BUILDING AND PLANNING MATTERS 

RECOMMENDATIONS 

1. Exterior Alterations to 1151 West 8th Avenue 

Development Permit No. 83624 (Minor Amendment) 

The Director of Planning reports as follows: 

"In March 1976, City Council designated 1151 West 8th Avenue 
(the Steamboat House) as a heritage structure. Under the 
provisions of the Heritage Designation By-law, no exterior 
alterations may be carried out without City Council's approval. 

City Council, on May 29, 1979, approved exterior alterations 
to this heritage building on the recommendation of the Heritage 
Advisory Committee. These exterior alterations included the 
enclosing of the porch, adding a dormer and fire escape at the 
rear, and ground level sJ'ylights into the basement. 

Development Permit No. 83624 was subsequently issued on 
June 1, 1979. 

The applicant has since been advised by the Department of 
Permits and Licenses that existing access and exits to and 
from the upper floor do not meet the requirements of the 
current Vancouver City Building By-law. 

The following exterior alterations were requested in order to 
comply with the Vancouver City Building By-law requirements: 

(a) installation of exterior fire exit stairs from the 
upper floor (north dormer) ; 

(b) relocation and enlargement of the west dormer, to 
accommodate interior central access stairs; and 

(c) the applicant has also requested minor changes to the 
placement and design of t'le windows and doors on the 
north dormer. 

The Heritage Advisory Committee does not convene on a regular 
basis during the summer months and designates members to act on 
their behalf during this period. 

Mr. Roger Hughes and Mr. R. G. Henriquez & Associates, Architects, 
have submitted letters on behalf of the Heritage Advisory 
Committee, stating that the proposed additional alterations are 
acceptable (see Appendices I and II) . 

Recommendation 

The Director of Planning recommends : 

that Council approve the additional exterior alterations to 
1151 West 8th Avenue, as described in this report." 

The City Manager RECOMMENDS that the recommendation of the Director 
of Planning be approved. 


2. Mt. Pleasant N.I. P. - Cost Overruns on 
Closure of East 10th Avenue 


The Director of Planning and the City Engineer report as follows: 

"One of the Goals of the Mt. Pleasant Triangle Neighbourhood Improvement Program, 

identified in the Concept Plan and approved by Council on September 28, 1976, was 

to provide more useful public space in the N.I. P. Triangle. In order to achieve 

this goal, the Mt. Pleasant Triangle N.I. P. Committee recommended that a closure of 
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Clause No. 2 cont'd ; 

Kasl 10th Avenue to Keith Drive and to the lane west of Clark Drive, be undertaken 
lor purposeH {)f unltin^?, tlie two segments of South China Creek Park. Council approved 
this project on Au^;usl 2J, 1977 and the work was completed by the i'^ng I neer I ng Depart- 
ment by Augti.sl, 1978. However, as a result of unforeseen expenditures on this 
project, cost overruns have been Incurred as follows: 

Appropriated Expe nded Extra Costs 

Closure - East lOth - Keith to lane 

west ol Clark $11,500.00 $22,863.43 $11,363.43 

The Engineering Department has reviewed the implementation process for this 
closure and has found the following reasons for the overexpenditure . 

Original project estimates were based on preliminary design proposals. During 
construction higher costs were incurred due to design refinements (such as more 
attractive fencing) as well as necessary increases in project scope required for 
good construction practice (such as a more extensive drainage system, increased 
number of connections). These construction details and additions were beyond the 
range of preliminary concept estimates and substantially exceeded contingency fore- 
casts. Construction timing and staff workloads did not allow for the normal second 
stage of detailed cost analysis to be undertaken in this case. In addition, sub- 
stantial portions of this project were executed in winter weather conditions 
during December and January, resulting in unavoidable job inefficiencies. Further- 
more, crew interruptions and scheduling difficulties were caused by adjacent local 
improvement contract for paving. 

These overexpenditures have been discussed at length with 

the Mt. Pleasant N.I. P. Committee. The N.T.P. Committee recomiuends that the 
City's share come from the Mt. Pleasant N.I. P. funds to cover the cost overrun. 

CMHC and the Province concur with the use of Mt. Pleasant N.I. P. funds to cover 
the cost overrun. 

Recommendations : 

The Director of Planning and the City Engineer recommend: 

THAT Council approve funds in the amount of $11,363.43 to be appropriated 
from the Mt. Pleasant N.I. P. Account #896/9217, with costs to be shared 
as follows: 

C.M.H.C. $ 2,840.86 25. % 

Province ? 1,420.43 12.5% 

City 7,102.14 62.5% " 

The City Manager RECOMMENDS that the recommendation of the Director of Planning 
and the City Engineer be approved. 


3. Champlain Heights - 
Enclave 14 - Lease 

The Champlain Heights Assistant Project Manager reports as follows: 

"On the 12th December 1978, Vancouver City Council, when considering matters 
related to the development of Enclave 14, Champlain Heights, agreed to: 

(a) the sub-division of Enclave 14 into two parcels; 

(b) to lease the southern parcel (approximately 2 acres) to the 
Society of Royal Arch Masons for the development of a 130 bed 
Personal and Intermediate Care Facility. 

Attached with the report was an appendix which set out the general terms 
and conditions of the lease including the rental and two deadlines relating 
to the lease and commencement of construction. 

On 12th June, Council agreed to a 120 day time extensioi to 28th September 
for payment of rent and execution of the lease. The basis for this time 
extension was a Provincial Government request that lease format and some 
(at that time unspeqified) clauses and conditions be modified. 
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Clause No. 3 cont'd : 
The purpose of this report is: 

1. To seek Council approval to revise the due date for the start of 
construction from the 1st September 1979 to the 1st December 1979. 

2. To inform Council that staff have met on two occasions with members 
of the Provincial Attorney General's Department and the Department of 
Health, a modified lease has been drafted; however, at the time of 
preparing this report, formal Provincial agreement had not been received. 

The Development Group will pursue this Provincial approval and report 
back to Council on this matter before 28th September, 1979. 

3. The present status of this project is that working drawings and 
specifications have been completed by the architect and are being 
reviewed by CM. & H.C. prior to the calling of construction tender bids. 

In view of the foregoing, the Assistant Project Manager recommends: 

THAT Council agree to a 3 month extension of the due date for the 
start of construction of the Royal Arch Mason's Personal and Inter- 
mediate Care Facility. " 

The City Manager RECOMMENDS that the above recommendations of the Assistant 
Project Manager be approved. 

4 . Grandview-Woodland N.I. P.: Learning Resources Centre 

The Director of Planning reports as follows: 

"On July 12, 1977 Council approved the Grandview-Woodland N.I. P. Concept Plan 
which includes an allocation of $120,000 as a Reserve for Future Proposals and 
Contingencies. The purpose of this reserve is to encourage continuing identi- 
fication of potential N.I. P. projects during the Implementation Stage of the 
program. Further allocations have been made to this account during the Imple- 
mentation Stage when funds have been found to be unnecessary for the projects 
to which they were originally allocated. 

The purpose of this report is to recommend the appropriation of funds for the 
implementation of one such project, the Learning Resources Centre, identified 
during the Implementation Stage of the program rather than during its original 
Planning Stage. The project would therefore draw upon the Reserve: Future 
Proposals Account as set out in the Concept Plan. 

This project would provide common classroom space on the lower floor of the 
Britannia Library building for use by the Adult Basic Education (A.B.E.) and 
English as a Second Language (E.S.L.) programs, currently operating in the Lib- 
rary itself. Since these are complimentary programs, operated by Vancouver Com- 
munity College: King Edward Campus; this facility will allow the economy of 
shared equipment, resource materials and operating staff. 

N.I. P. funding is recommended for the cost of structural improvements needed 
as the basis for the development of this Centre. All internal finishing, 
communications equipment, resource materials, and furnishing will be provided 
through funding obtained by VCC:KEC, the Vancouver School Board, the Britannia 
Library, and Britannia Community Services Centre. The value of their contribu- 
tions is estimated to be $77,672. 

Detailed design work has been completed by staff of the Vancouver School Board 
and provision of the $5,000 cost has been committed by the Board in a motion 
of January 22, 1979. The Civic Buildings Department has represented the 
interest of the City and the Britannia Community Services Centre in preparing 
this project for implementation and a cost of $1,322 in staff time has been 
incurred. Tenders received July 24 by the Britannia Community Services Centre 
and the Vancouver School Board indicate that the structural improvements can 
be completed for a cost of $73,754. The total appropriation required, therefore 
is $75,076. 
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The A.B.E. and E.S.L. programs provide an important service especially in this 
community and the N.I. P. Committee strongly supports their advancement through 
the funding and development of this project as proposed by the Britannia Comm- 
unity Services Centre Society. 

Canada Mortgage and Housing Corporation and the B.C. Department of Municipal 
Affairs and Housing concur with the appropriation of funds for the implementa- 
tion of the Learning Resources Centre project as an addition to the projects 

listed in the Concept Plan. 

The Director of Planning therefore recommends: 

That Council approve the appropriation of $75,076.00 from the Grandview-Woodland 
N.I. P. Reserve/Future Proposals Account #898-9408 for the Implementation of the 
Learning Resources Centre project with costs to be shared as follows: 

C.M.H.C. 37,538.00 
Province of B.C. 18,769.00 
City of Vancouver 18,769.00 " 


The City Manager RECOMMENDS that the recommendation of the Director of Planning 
be approved. 


5. Grandview-Woodland N.I.P,: 

Appropriation of Funds for Land for Co-op Housing 

The Director of Planning reports as follows: 
" PURPOSE OF REPORT 

The Grandview-Woodland N.I.P. Concept Plan, approved by Council in July 1977, 
includes an allocation of $250,000 for housing infill and rehabilitation. 
The Plan specifies the objective of stimulating or sponsoring a conmunity- 
based non-profit housing co-operative to undertake small scale infill and 
rehabilitation projects. 

The purpose of this report is to recommend an appropriation of $207,500 to 
buy two sites for later resale for co-op housing. The report also recommends 
an appropriation of up to $1,800 for site clearance of one of these sites and 
up to $7,000 so that the architect working with the co-op group can continue 
to provide his services until the C.M.H.C. financing is finalized. 

BACKGROUND 

On May 15, 1979, Council approved an appropriation of $2,000 N.I.P. funds 
to hire two consultants - a co-op organizer, Jacques Khouri, and an archi- 
tect, Klaus Schmid - to establish cost and design feasibility of a co-op 
in the N.I.P. area and to begin organization of an ongoing co-op group. 

These consultants have been working with a N.I.P. subcommittee composed of 
N.I.P. members and other local residents and with City Planning Department and 
Properties Division staff, C.M.H.C. social housing staff, and with the 
Inner City Infill and Rehabilitation Housing Society. 

The N.I.P. subcommittee had identified a site which meets its criteria, but the 
site will only accommodate three to four units. Such a small number is not 
considered worth the time, effort and expense of organizing a co-op. 

Meanwhile, the Inner City Infill and Rehabilitation Housing Society has also 
been active in this area. This is a local committee of B.C. Innovative 
Housing (Trade Union/Credit Union Housing Program) which sponsored the now 
almost-completed Grandview Co-op in the apartment area and has been looking 
for additional sites in Grandview-Woodland. This group is now acquiring a 
site in the N.I.P. area with five units for rehabilitation, but limited funds 
prevent their acquiring enough additional units to make a co-op feasible. 


(BUILDING: A4 - 4)^^"--* 
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SCATTERED CO-OP PROPOSAL 

To join the efforts of the two groups, a proposal has now been developed for 
a Scattered Co-op to be jointly sponsored by the N.I. P. Committee and the 
Inner City Infill and Rehabilitation Housing Society and to include both new 
construction and rehabilitation of existing buildings. (See Appendix 1.) 

A Scattered Co-op is composed of several buildings on different sites that 
are within walking distance of each other and are owned and operated by the 
same co-operative. This approach has been used successfully by some Toronto 
area co-ops. The reason is to attain economies of scale by pooling managerial, 
accounting, legal and administrative skills under one umbrella group. At the 
same time, the small scale of each individual building will fit in well with 
the character of the N.I. P. area. 

For Grandview-Woodland, a target of 20 units on four sites has been set. 

The joint N.I. P. /Inner City sponsorship effort means that some sites are 
acquired with N.I. P. funds and others by Inner City, since neither group has 
enough money to acquire all four sites. It is also a pooling of expertise to 
launch the co-op as a cohesive group. Eventually, all sites will be re-sold 
to the co-op which will finance the purchase through C.M.H.C. co-op housing 
financing. Preliminary discussions with C.M.H.C. have indicated their willing- 
ness to process this proposal quickly. 

SITES 

The attached map (Appendix 2) shows the three sites which have so far been 
identified for the Scattered Co-op. They total 14 to 17 units (depending on 
new construction and on combining some existing small units into larger units). 
Three to four units will be new construction and 11 to 13 will be rehabilita- 
tion. The majority (10 or 11) will be family units. All sites are in the RT-2 
zoned area. 

Taken together, these sites, including preliminary design concepts for both 
new construction and rehabilitation, meet the criteria outlined in the May 
1979 report for the N.I. P. co-op housi.ig: primarily family housing; for local 
residents, including interested tenants of any existing buildings; housing for 
low and moderate incomes; designed to minimize traffic impacts of busy streets; 
possibility of utilizing solar heating technology; within N.I. P. boundaries 
and guidelines; small scale to fit into neighbourhood; and economics which 
meet C.M.H.C. co-op housing limits. 

A. SITE #1: 1109-15 VICTORIA DRIVE AND 1892-96 NAPIER STREET - INNER CITY 
PURCHASE 

Purchase of this site is being completed by the Inner City group. It is 
an L-shaped row house with five two-bedroom units. Sketches prepared by 
the N.I. P. Committee's consultant architect indicate the following possi- 
bilities: adding an additional bedroom to two of the units, adding storage/ 
amenity space, utilizing solar energy, insulating and general upgrading, 
with R.R.A.P., and fencing for better noise and safety protection along 
Victoria Drive. These improvements can be made within C.M.H.C. co-op 
housing cost limits and financed through the C.M.H.C. co-op housing mortgage. 

B. SITE #2: 1857-65 VENABLES STREET - N.I. P. PURCHASE AND POSSIBLE WRITE-DOWN 

It is proposed that this site be acquired and cleared with N.I. P. funds at 
a cost of $62,500 for acquisition and up to $1,800 for clearance. Resale 
to the co-op and new construction would then be financed with the C.M.H.C. 
co-op housing mortgage. The consultant architect's sketches for this site 
indicate three to four units of family housing with solar heating possibilities. 
A write-down of up to one-third may be required since new construction is 
expensive relative to rehabiliation. 
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FIRE AND TRAFFIC MATTERS 


RECOMMENDATION: 


1, Cancellation of Project - 

19 70 Capital Communications Program 
Re. Relocation of Fire Alarm Boxes 

The City Engineer reports as follows: 

"Funds were provided in the 1970 Communications Capital 
Budget for relocating fire alarm boxes from residential 
areas to high risk areas, as a first of a three year 
program to improve the effectiveness of the fire alarm 
system. 

Council has now approved a recommendation that a consul- 
tant be engaged to study the City's communication needs. 
It would be inadvisable to proceed with the relocation of 
this system until the study of communications has been 
completed. 

I recommend that the project for relocating fire alarm 
boxes from residential areas to high risk areas ($21,000) 
be cancelled." 

Your Board 

RECOMMENDS that the foregoing report of the City Engineer be 
adopted. 


******** 


FOR ADOPTION SEE PAGE(S) fe3£..„. 
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This site fits specifically Into N.I. P. guidelines which require that one 
part of the housing package be a site with buildings beyond the stage of 
rehabilitation. The regulations specify 'the need to provide for the 
clearance of noxious use or substandard residential properties with the 
cleared land being used for social housing purposes or social and 
recreational facilities.' In the N.I, P. area as a whole, this site stands 
out as a most substandard residential property. It is located on the 
border of the N.I. P. area where the RT-2 zoning changes to RM-3 and where 
it is felt to be important to emphasize the land use stability of the 
N.I. P. area. Thus, there are general neighbourhood improvement reasons for 
acquiring this site. 

The Supervisor of Properties comments on this site as follows: 

'This site 15.08 meters (49.5') by 37.79 meters (124') is improved with 
two vacant and boarded up dwellings both erected in 1905. 

1857 Venables is a one storey frame structure with earth floor basement 
and concrete pier foundation. This dwelling contains 3 rooms, has 4 
plumbing fixtures, patent shingle roof, shingle exterior and is heated 
by wood stoves. 

1865 Venables is a 1 3/4 storey frame structure with earth floor basement 
and concrete pier foundation. This dwelling contains 4 rooms, has 4 
plumbing fixtures, shingle roof, siding exterior and is heated by wood 
stoves. 

Both these dwellings are in very poor condition and it is considered that 
the site has only land value. 

There have been very few sales of RT-2 zoned building sites in this area 
and currently there is only one offered for sale. However, it is my opinion 
a premium is being paid for this site as the current estimated market value 
is $58,300.00.' 


C. SITE #3: 1220 SALSBURY DRIVE - N.I. P. PURCHASE 

It is proposed that this site also be acquired with N.I. P. funds at a 
cost of $145,000 for re-sale to the co-op for rehabilitation including 
combining some of the small suites into larger family size units. 

The Supervisor of Properties comments on this site as follows: 

'These premises comprise a two storey non-basement masonry building 
with concrete slab foundation erected in 1955 on a lot 13.41 meters 
(44') X 36.58 meters (120'). This improvement contains twenty rooms 
divided into eight self-contained suites (4 1- bedroom and 4 bachelor 
units) . 

This apartment has 24 plumbing fixtures, tar and gravel roof, stucco 
exterior walls and heat is supplied by a gas-fired hot water heating 
system. This building is well maintained and except for the roof, is 
in good condition. 

Proposed acquisition price of $145,000 appears to reflect current market 
values for comparable properties in this area.' 

ARCHITECT AND ORGANIZER FEES 

$2,000 N.I. P. funds were previously appropriated for the consulting services 
of an architect and organizer in order to develop the Scattered Co-op pro- 
posal to this stage. 
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The Inner City group will now be paying an organizer to work with existing 
tenants of the buildings and others on the waiting list. This group will 
form a legal co-operative association, work with the architect on plans for 
rehabilitation and new construction, and apply to C.M.H.C. for financing in 
order to purchase the sites from the sponsors, N.I. P. and Inner City. Two 
meetings have already been held, attended by tenants from both buildings and 
others who are prospective co-op members. 

It is proposed that N.I. P. pay the design fees of the architect of up to 
$7,000 for the three sites. (See Appendix 3.) The architect will work with 
the co-op group so that existing and future tenants will have a say in the 
construction and rehabilitation of the co-op. 

When the designs have been submitted to C.M.H.C. and the financing has been 
approved, the costs of the architect's services will be recovered and re- 
paid to N.I. P. 

N.I. P. FINANCING 

In summary, it is recommended that a total of up to $216,300 N.I. P. funds be 
appropriated for this Scattered Co-op project: $62,500 for the purchase of 
1857 and 1865 Venables, $1,800 for site clearance at 1857 and 1865 Venables, 
$145,000 for the purchase of 1220 Salsbury and $7,000 for design fees. 

These are basically front end costs which are recoverable from C.M.H.C. co-op 
financing once final C.M.H.C. approval is received within about four months. 
The only cost not recoverable would be the possible write-down of 1857-65 Venables 
when it is re-sold to the co-op. This could be a write-down of up to one-third 
in accordance with Council policy for social housing. 

This write down of up to approximately $20,800 would, if required, 
remain as a shareable N.I. P. cost and requires Council approval at 
this time. 

As with the Kitsilano N.I. P. appropriations for housing, any rents and 
costs before resale would accrue to the N.I. P. accounts, and the money 
after resale is required to be reused in the Grandview-Woodland community. 

C.M.H.C. and the Province have concur. -ed with this proposal. The 
Grandview-Woodland Citizens' N.I. P. Committee also recommends approval. 


RECOMMENDATIONS 

The Director of Planning therefore reconunends: 

A. THAT $62,500 beappropriated from the Grandview-Woodland N.I. P. Land/ 
Social Housing Account #898-9405 for the purchase of 1857 and 1865 Venables 
Street for re-sale as part of the Scattered Co-op described above. 

B. THAT up to $1,800 be appropriated from the Grandview-Woodland N.I. P. 
Land/Social Housing Account #898-9405 for site clearance at 1857 and 1865 
Venables Street. 

C. THAT a write-down of up to one-third (approximately $20,800) be approved 
for resale of 1857 and 1865 Venables Street to the co-op if required to 
secure C.M.H.C. Co-op Housing financing. 

D. THAT $145,000 be appropriated from the Grandview-Woodland N.I. P. Land/ 
Social Housing Account #898-9405 for the purchase of 1220 Salsbury 
Drive for re-sale as part of the Scattered Co-op proposal described 
above. 

E. THAT up to $7,000 be appropriated from the Grandview-Woodland N.I. P. 
Land/Social Housing Account #898-9405 to pay the design fees of the 
architect for 1857 Venables, 1220 Salsbury, and 1109-15 Victoria, to 
be recoverable from C.M.H.C. co-op housing financing. 


. • . ./8 


817 ^>'^ 


MANAGER'S REPORT, AUGUST 24, 1979 (BUILDING: A4 - 8) 


Clause No. 5 cont'd: 


Costs for all of the above appropriations, totalling $216,300 to be shared as 
follows: 

C.M.H.C. 50% $108,150 

Province 25% 54,075 
City 25% 54,075 

$216,300" 


The City Manager RECOMMENDS that the recommendation of the Director 
of Planning be approved. 

6. Street Names - 

False Creek - Area 6 - Phase 2 


The Director of Planning in his capacity as Chairman of the 
Street Naming Committee reports as follows: 

"At its meeting on August 15, 19 79 the Street Naming Committee 
considered street names for Area 6 - Phase 2, False Creek. 

Most of the streets are pedestrian oriented (also for emergency 
vehicle access) and privately constructed and maintained, except 
for the south spine road and vehicle courts which are dedicated 
and to be used by all traffic including buses; and except for 
the pathway through the park which is also dedicated and is 
to be used by service vehicles (including emergency vehicles) 
as well as pedestrians. 

The following list of street names (identified on the attached map) 
are names to which the City's Inspections Department and the 
Post Office have no objection: 

Alder Bay Walk 
Shorepine Walk 
Birch Walk 
Old Bridge Walk 
Island Park Walk 
Fountain Way 

Lamey's Mill Road (extension of road from Phase 1) 
Alder Bay Court 
Fountain Court 
Hemlock Court 
Anderson Court 


The sponsors of the residential developments concur with the 
above listed streets. It is expected that occupancy will occur 
around the middle of October. 


Recommendation 


The Street Naming Committee recommends: 


A. That the following street names for Area 6 - Phase 2, 
False Creek be approved: 
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Alder Bay Walk 
Shorepine Walk 
Birch Walk 
Old Bridge Walk 
Island Park Walk 
Fountain Way 

Lamey's Mill Road (extension of road from Phase 1) 
Alder Bay Court 
Hemlock Court 
Anderson Court 


B. That the name "Fountain Court" be changed to 
"Fountain Way Court" . 

C. That the City Engineer be instructed to amend the 
official street name map accordingly." 


The City Manager RECOMMENDS that the recommendations of the Street 
Naming Committee be approved. 


7. Mt. Pleasant N.I. P. 

Appropriation of Balance of Funds 

The Director of Planning and the City Engineer report as follows: 
" INTRODUCTION 

On September 28, 19 76, City Council approved the Mt. Pleasant 
Concept Plan. The Plan's goals included improving the physical 
conditions, improving the social environment, providing more 
usable public space, reducing through traffic, increasing 
public safety, and maintaininc good aspects of the area. Since 
that time, many specific projects have been recommended and 
implementation is almost complete. 

In keeping with the above noted goals, several additional 
projects have been identified for which this report recommends 
N.I. P. appropriation. With approval of these projects, the 
Mt. Pleasant N.I. P. budget will be totally committed. 

1 . Plaques for Public Buildings 

The Mt. Pleasant Neighbourhood House, the Kivan Boys and 
Girls Clubhouse and the Robson Park Clubhouse have received 
funding in order to provide social facilities for the area. 
It is proposed that plaques be installed on each building in 
order to identify the financial sponsors of each. The Mt. 
Pleasant Triangle N.I. P. Committee recommends that a maximum 
of $1,800.00 be appropriated for the manufacture of these 
three bronze plaques. CMHC concurs with the project and 
has also approved the proposed wording. 

2 . Charles Dickens School Grounds Improvements 

Charles Dickens School has already received significant 
improvements. It is now proposed to install a Maypole 
(sometimes called 'giant stride') funded through N.I. P. for 
the recreational use of school children. Cost estimates have 
been supplied by the School Board in the amount of $1,175.00. 
The Mt. Pleasant Triangle N.I. P. Committee, Vancouver School 
Board staff and Parents Consultative Committee have agreed 
on the project whose specific location will be determined 
by the school administration. CMHC concurs with the project. 
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\ . Bus Shelters - Stage II 

Bus shelters were identified in the Concept Plan as a priority, 
and installation of shelters at the most heavily patronized 
stops has already been approved and carried out. 

Additional locations have now been identified which should 
receive installation of 'used 'bus shelters^ subject to these 
locations meeting the requirements of the City Engineer. 
These locations proposed which would receive one shelter each are 
as follows: 


The City Engineer advises that in September a report will be 
placed before Council recommending installation of a number 
of additional commercial shelters in the City. If this is 
approved, it will free up 'used' shelters, some of which can 
be directed to this proposed Mt. Pleasant N.I. P. bus shelter 
project. If the commercial bus shelter report is not approved, 

the Engineering Department will not have 'used' shelters 

to install in Mt. Pleasant. In this event, the funds will be 

directed to the Broadway Tree Planting Project. 

The Mt. Pleasant Triangle N.I. P. Committee recommends an 
appropriation of up to $8,000.00 for the installation of the 
'used ' shelters, if these are available. CMHC concurs with 
the project. 

4 . Tree Planting on Broadway 

The Concept Plan rated curbs, paving and boulevard trees 
as one of the highest priorities for N.I. P. funding. Tree 
planting has now been carried out on streets located within 
the Triangle, as well as on Kingsway, the southern boundary. 
Tree planting on Broadway, the northern boundary, is now 
proposed, with implementation in two stages. Stage One 
includes both sides of Broadway from Prince Albert to Eraser 
Street. The cost of the work is estimated by the Engineering 
Department to be $7,261.43. The N.I. P. Committee recommends 
the proposed expenditure for this project, as does the City 
Engineer and the Park Board. CMHC concurs with this project. 
Stage Two, which would include tree planting along the balance 
of Broadway within the N.I. P. area, is proposed to be carried 
out when and if surplus funds are available as the 
implementation of other outstanding projects is Completed. 
This matter, along with other proposals for spending of freed 
up money will be reported to Council at a later date. 

Planting is scheduled for Fall of 1979. The Park Board annual 
maintenance cost is estimated to be $20.00 per tree amounting to 
$380.00 which would be included in the 1980 budget request of the 
Park Board. 

5. South China Creek Park - Carved Play Log 

Implementation is almost completed on major upgrading of 
facilities in this park. It is now proposed that a carved 
play log (as per Appendix I) be installed in the southeast 
corner of the Park. The Mt. Pleasant Triangle N.I. P. Committee 
recommends an expenditure of up to $3,500.00 for the purchase, 
moving and placement of the carved log on the park as per 
estimates submitted by the Ne Chi Zu Guild. CMHC and the Park 
Board concur with the expenditure. 


Eraser 
Broadway 


West side at 11th 
North side at Eraser 


Eraser 
Clark 


East side at 14th 
East side at 21st. 
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RECOMMENDATIONS 


The Director of Planning and the City Engineer recommend: 

A. THAT City Council approve an aE^)ropriation of up to $1,800.00 

from the Mt. Pleasant N.I. P. Social and Recreational Account 
896-9215 for the manufacture and installation of three 
plaques for the Mt. Pleasant Neighbourhood House, the Kivan 
Boys and Girls Clubhouse, and the Robson Park Clubhouse. 
Costs to be shared as follows : 


Federal (50%) - $900.00 

Provincial (25%) - 450.00 

City (25%) - 450.00 

Total $1800.00 


B. THAT City Council approve an appropriation of up to $1,175.00 

from the Mt. Pleasant N.I. P. Social and Recreational Account 

896-9215 for installation of a Maypole ('giant stride ') on Charles 

Dickens schDOl qrourds. Costr> to be shared as follows: 

Federal (50%) - $587.50 

Provincial (25%) - 293.75 

City (25%) 293.75 

Total $1175.00 


C. THAT City Council approve an appropriation of up to $8,000 

from the Mt. Pleasant N.I. P. Services and Utilities Account 
896-9217 for installation of additional 'used' bus shelters. 
Costs to be shared as follows: 

Federal (25%) - $2,000.00 

Province (12.5%) - 1,000.00 
City (62.5%) - 5,000 .00 

Total $8,000.00 


THAT City Council approve an appropriation of up to $7,261.43 
from the Mt. Pleasant N.I. P. Services and Utilities Account 
896-9217 for tree planting on both sides of Broadway from 
Prince Albert Street to Fraser Street. Costs to be shared 
as follows: 

Federal (25%) - $1,815.36 

Provincial (12.5%) - 907.67 
City (62.5%) - 4,538.40 

Total $7,261.43 


E. THAT City Council approve an appropriation of up to $3,500.00 

to be appropriated from the Mt. Pleasant Social and Recreational 
Account 896-9215 for the installation of a carved play log 
in the southeast corner of South China Creek Park. Costs to 
be shared as follows: 


Federal (50%) - $1,750.00 

Provincial (25%) - 875.00 

City (25%) - 875.00 

Total $3,500.00. 


The City Manager RECOMMENDS that the foregoing recommendations of 
the Director of Planning and the City Engineer be approved. 
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H. Riley Park Neighbourhood Improvement Program 
Six Month Progress Report #4 

The Director of Planning reports as follows: 
" Introduction 

On 26 July, 1977, City Council approved the Riley Park N.I. P. Concept 
Plan which includes funding allocations for N.I. P. projects, other 
proposed planning initiatives as well as various citizens' actions to 
improve the Riley Park Community. The purpose of this report is to 
describe progress made to date on implementation of this Concept Plan. 

It is required by C.M.H.C. that N.I. P. progress reports be prepared at 
six month intervals. Implementation for Riley Park N.I. P. is scheduled 
for up to six six-month intervals between August, 1977 and June, 1980 
for which Administration funding is appropriated. This report summarizes 
all work through the fourth work interval and to mid-August, 1979. 


Progress on Projects 

Attached as Appendix I to this report is a summary outline of the status 
of all work by the staff and the Riley Park Citizens' N.I. P. Planning 
Committee for the improvement of Riley Park. This summary provides an 
overview for Council of the funding allocated and appropriated to date 
for each N.I. P. project, the time interval in which report to Council on 
each item is scheduled and additional notes to provide an indication of 
the extent of work to date on each project. 

The focus of staff activity during this six-month interval has been on: 

- project implementation of highly visible improvements especially to 
Schools and Parks, and completion of Main Street Beautification; 

- project development and implementation where large N.I. P. investments 
and/or complex arrangements/agreements are required including work 

on the Riley Park Recreation Complex, Neighbourhood House/Youth Centre, 
Storefront Library, Community Vans and Bunny Trail; 

- analysis of emerging planning issues as per the N.I. P. Terms of 
Reference including the proposed closure of 23rd Avenue at Tupper 
School, land use on Fraser Street, and pending new development 
proposals; 

- initiation of planning studies as outlined in the N.I, P. Concept 
Plan including the housing analysis. Main Street parking study and 
commercial zoning study; 

- supervision of the Main Street Small Business Centre funded by 
Canada Works and the City. 

The motivation for this activity has been to get all N.I. P. projects 
either implemented or into development so that staff energies can be 
increasingly transferred to completion of the planning work items. Of 
course, the program has continued to provide City Council with information 
about area conditions and opinions from active citizens and field staff as 
an input into decision making on issues that are relevent to Riley Park. 

Local resident volunteer activity has continued to grow in volume, scope 
and sophistication during this six-month period. Citizens' activities 
included: 

- continued strong participation on a weekly basis in the N.I. P. 
Committee; 

- special commitments to design and development work teams for the 
Riley Park Recreation Complex, Neighbourhood House/Youth Centre 
and the Storefront Library; 
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- local Improvement petitioning for upgrading of streets; 

- assisting staff in planning events such as information meetings, 
projects, publicity, etc.; 

- organization of a major community clean-up initiative; 

- organization of major social action programming to complement 
N.I. P.; 

- developing indigenous cotrmunity volunteer leadership and 
organizational skills. 

Perhaps the most significant development in terms of citizen volunteer 
work is the emergence of the Little Mountain Neighbourhood House Society 
as a strong, aggressive and creative focus for comnunity self-help work. 
The Society has affectively taken over responsibility for social and 
recreational initiatives as outlined in the 1977 N.I. P. Concept Plan and 
has expanded this work based on current demands. The Society has become 
an eloquent and sensible advocate on community issues and is working 
closely with other local organizations toward an integrated neighbourhood 
response to local needs. The Main Street Merchants' Association also 
remains a significant force in local commercial affairs. Both of these 
organizations are spin offs of the N.I. P. Program conceived to cope with 
specific kinds of concerns. 

In the upcoming work interval, most N.I. P. projects will be implemented. 
Planned land use studies will be completed. Advisement will continue on 
emerging local issues. If implementation proceeds as projected, it may 
be possible to complete the program slightly earlier than scheduled- This 
will be addressed in the next Progress Report. 


Funding Commitments 

In the first progress report (February, 1978) it was reported that $118,290.00 
in N.I. P. project funds had been committed. Some $586,000.00 was committed 
by the second progress report (July, 1978). As of the third progress report, 
approximately $972,000.00 in project funding had been committed. In the 
fourth progress report, a total of -^ome $1 ,189,475.00 has been appropriated. 
This investment has drawn additional investment to Riley Park including some 
$250,000.00 in new social /recreational services funding over the last two 
and one-half years (primarily through the Neighbourhood House Society) and 
over $501,000.00 in capital funds from various sources to match N.I. P. 
allocations. Several agencies have also committed staff or are agreeable 
to committing staff to reinforce the self-help efforts of local people. 


Observations on Impact To Date 

The community planning activity by the City through N.I. P. continues to 
have a positive impact on the revival of the physical and social 
environment of Riley Park. Long standing physical inadequacies in parks, 
schools and public spaces are being resolved. There is evidence that Main 
Street commercial vitality is significantly improving. A wave of new 
social initiatives is underway and volunteerism by local residents has 
increased dramatically. 

Increasingly, local organizations are prepared and able to follow through 
with the social and recreational aspects of neighbourhood improvement 
without close coordination by N.I. P. This is because of the growth of 
new organizations, the revital ization of existing groups and the expanding 
tendency of all groups to work cooperatively on problem solving as contacts 
are made and experiences gained. Finally, there is evidence that the attitudes 
of Riley Parkers about the future and possibilities of their neighbourhood 
are changing with positive expectations coming to the forefront. 

Implementation of Riley Park N.I.P. spending and neighbourhood improvement 
is essentially occurring on or ahead of schedule. 


/14 



MANAGER'S REPORT, AUGUST 24, 1979 (BUILDING: A4 - 14) 

Clause No. 8 cont'd : 

Recornmendation 

The Director of Planning recommends: 

That City Council submit this Riley Park N.I. P. 
Six-Month Progress Report #4 to the Federal and 
Provincial Governments for information." 

The City Manager RECOMMENDS that the recommendation of the Director of Planning be 
approved. 


9. Mt. Pleasant N.I. P. Appropriation: 
Robson Park Clubhouse 


The Director of Planning reports as follows: 

"On September 28, 1976 City Council approved the Mt. Pleasant Concept 
Plan, which identified the need to improve the social environment 
within the area. To this end, two projects were identified in the 
Concept Plan - the Kivan Boys and Girls Club and a Mt . Pleasant 
Neighbourhood House. A total of $440,000.00 was allocated towards 
these projects which are presently being implemented. 

A third project, the rehabilitation of the Robson Park Clubhouse, 
has now been identified by the N.I. P. Committee. The Committee advises 
that the Clubhouse is needed to fill the space requirements for social 
and recreational programs not presently served by either the Mt . 
Pleasant Kivan Boys and Girls Club or by the Mt. Pleasant Neighbourhood 
House . 

Although initially there were concerns expressed by the Park Board 
about this project, a decision by the Park Board to approve the 
building's rehabilitation, using N.I. P. funds, and to lease the 
building to a community group, was made on July 23, 1979 (with 
conditions) as per Appendix I. 

The lease will be between the Mt . Pleasant Family Centre Society and 
the City of Vancouver and will be drawn up by the Park Board to the 
approval of the City Solicitor. The Society has submitted evidence 
of the local orientation of their community service, of adequate 
budgets, of program schedules, and of need for space which would be 
more compatible with the recreational/social format of the Society's 
activities (refer to Appendix II) . Because the Clubhouse is situated 
on the newly upgraded Robson Park, is across the street from the 
nearly completed Mt . Pleasant Kivan Boys and Girls Club, and is in 
close proximity to the Kingsway and Fraser bus lines, it is well 
located for the Society's needs. 

Estimates submitted and agreed to by the Park Board for rehabilitating 
the Clubhouse for long-range use include costs for modernizing the 
bathrooms, relocating the kitchen, replacing the roof and furnace, 
installing insulation, and upgrading and repairing the structure. 
It also includes costs for raising the building and finishing the 
lower floor so that it is available to serve both the adults and young 
children in the Society's programs. In addition, finishing the lower 
floor will make it more usable by community groups, including the 
handicapped, as the entrance will be ramped, kitchen facilities will 
be moved to this lower floor, and washroom facilities will be installed. 
The additional space gained by finishing the lower floor will also 
meet the minimum child care facilities space standards, as well as 
providing greater flexibility for program use by community groups who 
wish to use the facilities at the same time. The estimates will also 
allow for architectural fees, Park Board staff time, as well as for 
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minor landscaping which will assist in integrating the Clubhouse 
buil()inf) into the surrounding Robson Park environment. As n result, 
the Mt. I'leasant N.I. P. Committee recommends an expenditure of up 
to a maximum of $46,206.00 for the raising and rehabilitation of 
the Clubhouse. CMHC also concurs with this project and lease 
a rrangements . 


The Director of Planning recommends: 

A. THAT City Council approve the appropriation of up to $46,206.00 
from the Mt . Pleasant N.I. P. Social and Recreational Account 
896-9215 for the raising and rehabilitation of the Robson Park 
Clubhouse. Costs to be shared as follows: 

Federal (50%) - $23,103.00 
Provincial (25%) - 11,551.50 
City (25%) - 11,551.50 

Total $46,206.00." 


B. THAT City Council approve an eight-year lease between the Mount 
Pleasant Family Centre Society and the City of Vancouver as 
approved by the Park Board on July 23, 19 79 and detailed in Appendix 
I . The lease to be drawn ud by the Park Board to the approval of 
the Director of Legal Services." 


The f'ity Manager RECOMMENDS Lhat the foregoing recommendations of 
the Director of Planning be approved. 


10. Grandview-Woodland N.I. P. Appropriation: 
Grandview Park Improvements 

The Director of Planning reports as follows: 

"On July 12, 1977 Council approved the Grandview-Woodland N.I. P. Concept 
Plan which includes an allocation of $460,000 for improvements to all fivei 
parks in the area. Improvements to tennis courts, the construction of a 
creative playground, repair of the wading pool and renovation of the field 
house were included in the plan for Grandview Park. 

The purpose of this report is to recommend the appropriation of funds for 
a creative playground in Grandview Park. 

Substantial new small tot and intermediate play equipment (listed in Appendix 

I) is to be installed as the core of the new playground. Along with these, 
two sets of swings are to be retained while teeter-totters and an exercise 
bar are to be relocated after removal of the blacktop surface currently under- 
laying them. Four light standards are also to be erected along with four 
benches. 

This constitutes a second phase of improvements with a third to come later 
this year involving rehabilitation of the field house along with the one at 
Garden Park. Due to the lack of funds remaining from the initial allocation 
for this park, the lowest priority item indicated for improvements - the relo- 
cation of the wading pool - has been relegated to the second priority list of 
projects which may be undertaken should others listed in the concept plan 
prove unworkable. 

The total cost of the proposed improvements is $46,245.00 including a 15% 
contingency reserve. While $24,225.00 remains available in the original Con- 
cept Plan allocation for this park a $15,000 Park Board allocation (see Appendix 

II) supplemented by $7,020 to be drawn from the Reserve/Future Proposals 
Account will provide the remaining funds required to complete the project. 
(Estimates - Appendix III.) 
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FINANCE MATTERS 

CONSIDERATION 

1. Civic Dinner: All- Japan International 
High School Rugby Team 

A letter has been received from the Vancouver Junior 
Rugby Association advising that this Spring, the All-Japan Inter- 
national High School Rugby Team will be visiting British Columbia to 
play five games. The Association has requested that the City host a 
Civic dinner or lunchaon, as recognition and entertainment to these 
guests . 

The Provincial Government and the local Japanese Consulate 
and community are participating in entertaining these visitors. 

The touring party consists of 29 persons and will be 
billetted in private homes and train at the Vancouver High Schools 
to encourage community involvement. 

If the request is granted, it is estimated the cost, which 
will include local teams and officials, will be $350 for a luncheon 
and $i|80 for a dinner. 

It is noted that it has been the practice of the Council 
for a number of years to grant similar requests with respect to visiting 
teams from other countries. 

Your Board submits the foregoing request for the CONSIDERATION 
of Council. 

(Copies of the Association's letter are circulated for the 
information of Council.) 


2. Civic Dinner: Canadian Society 
for Education through Art 

Professor Black, of the University of British Coli:mbia, 
by letter dated January 20, 1971? is requesting that the City of 
Vancouver host a Civic luncheon (estimated cost - $1,000) or dinner 
(estimated cost - $1,^00) for the Annual Assembly of the Canadian 
Society for Education through Art, which will be held October 12 - 16, 
1971. The group will consist of Art Educators from across Canada, 
and 200 - 250 are expected. 

The Provincial Government has indicated it will sponsor a 
luncheon for the delegates, and it is stated that, when the Society 
holds its Annual Assembly in other cities, the host city either 
provides a luncheon, a dinner or the like. 

Your Board submits the foregoing request for the CONSIDERATION 
of Council. 

(Copies of Professor Black's letter are circulated for the 
information of Council.) 



MANAGER'S REPORT, AUGUST 24, 


1979 


(BUILDING: A4 


- 16) 


Clause No. 10 cont'd : 

The Graridview-Woodland N.I. P. Committee recommends the acceptance of the 
plan and the proposed appropriation of funds for the implementation of play- 
ground improvements on Grandview Park. 

The Director of Planning therefore recominends: 

That City Council approve the appropriation of $24,225 from the Grandview- 
Woodland N.I. P. Social/Recreational Account #898-9404 and $7,020 from the 
Grandview-Woodland N.I. P. Reserve/Future Proposals Account #894-9408 to 
provide a total of $31,245 for the implementation of improvements to Grand- 
view Park with costs to be shared as follows: 


The City Manager RECOMMENDS that the recoitunendation of the Director 
of Planning be approved. 


-CMHC 

-Prov. of B.C. 
-City of Van. 


15,622.50 
7,811 .25 
7,811 .25 


FOR COUNCIL ACTION SEE P46EfS)-7^5£^ 
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FIRE AND TRAFFIC MATTERS 


RECOMMENDATION 


1. 


Pacific Centre Garage - 
Management Agreement 


The City Engineer reports as follows : 

"The purpose of this report is to recommend that Council approve an increase in 
the management fee paid to the Downtown Parking Corporation for Management of 
the Pacific Centre Parking Garage. 

In 1976, the agreement with the Downtown Parking Corporation for Management of 
the Pacific Centre Garage was revised and executed as of January 1, 1977. This 
agreement provided for a management fee of $30 000 per year. This fee is to cover 
all Downtown Parking Corporation head office expenses related to supervision, 
accounting, audit, etc. 

Article VII, Section 7.01 of the agreement provides that either party, the City or 
the Downtown Parking Corporation, may request amendment to any section of the 
lease on or before 90 days prior to January 1. The Downtown Parking Corporation 
have requested that the management fee be increased. 

In 1976, the Downtown Parking Corporation indicated that their direct expenses 
related to the management were $36 000 annually, but after negotiation, the 
management fee was established at $30 000. The reason being that the entire facility 
was newly completed and experience was necessary to access accurately the actual cost 
of management. The Downtown Parking Corporation now indicates that their reasonable 
expenses attributed to the Pacific Centre operation are $51 336 annually. This has 
been reviewed and discussed with the Downtown Parking Corporation who have agreed 
that establishment of a $50 000 fee would be appropriate. This fee would not 
require adjustment for at least two years. The increase in the management fee 
will more accurately reflect the actual expenses being incurred by the Downtown 
Parking Corporation and, therefore, the Director of Finance and City Engineer recom- 
mend that Council approve the increase. 

It is recommended that: 

A. The management fee paid to the Downtown Parking Corporation for management 
of the Block 42/52 Parking Garage be established at $50 000 annually effec- 
tive January 1, 1980. 

B . The Director of Legal Services be authorized to amend the management agree- 
ment to reflect the increased fee." 

The City Manager RECOMMENDS approval of the foregoing recommendations of the 
City Engineer. 



MANAGER'S REPORT, August 24, 1979 


FINANCE MATTERS 


INFORMATION 

1 . Central Records Management Program 

The City Clerk reports as follows: 

"On June 19, 1979, under 'Enquiries', Alderman Little 
requested that the City Clerk report on progress to date 
towards the establishment of a Central Records Management 
Program for the City. 

HISTORY 

In 1970 Council decided to have developed an effective 
Recorcs Management Program and, in 1971 approved the 
following statement of purposes and objectives which 
renders to the Archives and Records Division the 
responsibility for - "the development of s. Records 
Centre and Records Scheduling Services related to 
the City of Vancouver's records". 

A Records Manager was hired on November 1st, 1973, to 
provide records consulting to al3 the civic departments 
and to develop the program for the City. Earlier in 
1973 the Vault Attendant at City Hall was transferred 
to the Archives and Records Division to assist in the 
Records Centre. 

RECORDS CENTRE 

Early in 1973, 115 tons (5,175 cu.ft.) of records from 
the City Hall vaults 1 and 2, and from various office 
areas were transferred to the Records Centre. Approx- 
imately 70 tons (3,125 cu.ft.) of the dead records were 
scheduled and destroyed a id the balance of 2050 cubic 
feet of inactive records were boxed, labelled and shelved. 

Records retrieval and daily delivery services began 
during the first quarter of 1973. Records requested 
before 12:00 noon were delivered to the City Hall on the 
same day and those requests after 12:00 noon, the 
following day. 

A review of the Records Centre operation, conducted in 
January 1974, resulted in (a) a revised records storage 
system by random access method to provide maximum utili- 
zation of the Records Centre space; (b) an improved 
Records Centre fibreboard transfer box to accommodate 
both legal and letter size documents; (c) a reduction in 
file retrieval time from between five minutes to a few 
days to an average of three minutes per request, and (d) 
an increase in the control of records and a built-in 
provision for confidentiality. 

With the help of a Provincial STEP project in the summer 
of 1974, all records in the Centre were properly identified 
and inventoried. 

The quick and reliable centralized service provided by 
the Records Centre promotes and increases the use of 
the storage facility by civic departments., boards and 
commissions. From January 1974 to June 1979, 4,696 
cubic feet of records were transferred from departments 
into the Centre, 3690 cubic feet were disposed of from 
the Centre and 19,579 files were retrieved and refiled 
for departments. As of May 31, 1979, the Records Centre 
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RECORDS CENTRE (Cont'd) 

net holding was 5,943 cxabic feet - 98% full. The current 
undertaking of civic departments setting retention and 
destruction timetables to their records should alleviate 
the space problem for the next two to three years, at which 
time additional storage space has to be sought to cope with 
the records volume. This situation has been brought to the 
attention of the Director of the Civic Buildings Department. 


RECORDS RETENTION AND DESTRUCTION SCHEDULING 

A Records Management Conanittee, consisting of represent- 
atives from various departments, including the Park Board 
and the Police Department, was struck in 1977, and held 
its first meeting on August 25, 1977. A "Records Retention 
and Destruction By-law", discussed and approved by the 
members, was passed by Council on September 12, 1978. 
In this By-law - 

'"Records" is defined as the records of a department, 
board or commission and includes records, forms, 
memoranda, papers, note-books, maps, photographs, 
films, sound recordings, paper tapes, microfilm, 
microfiche, data captured or any data used as 
input or output in any data processing device, 
and documentary material, regardless of physical 
form or characteristics heretofore or hereafter 
created in, acquired or received in pursuance of 
any civic law or in connection with the transaction 
of public business and preserved or are deemed 
necessary or appropriate for preservation by a 
department, board, comiaission, task force or any 
organization established to make inquiries or 
reviews whether appointed by the City Council or by 
a department. 

Before any records may be destroyed in any department, 
board or commission of the City, the related "records 
retention/destruction schedule" shall be approved by 
the Department Head, the Director of Finance, the 
Director of Legal Services, the City Archivist and 
the City Clerk. ' 

To launch the records management program, a decision was 
reached by the Committee that departments should inventory 
and schedule all their records to effect better protection 
of public records, authorized destruction of valueless 
records, savings in space and filing equipment and increased 
management control over the life span of records. 

Various records guidelines were issued by the Archives and 
Records Division and by the end of 1978, five departments 
had completed their records inventories and had started 
on their scheduling. As of May 31, 1979, 476 records 
series had been inventoried, of which 19 records schedules 
were in progress for approvals and 51 schedules were 
approved and implemented. 
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RECORDS CONSULTING 

The Records Manager also provides records consulting to 
various civic departments. Complex records classification 
has already been designed and installed in Engineering, 
Health, Park and City Clerk's Departments. 

Consulting on microfilming was also provided to City Clerk, 
Park, Health and Police. Microfilm quality control and 
storage standards were established for the City Archives. 
These standards are currently used by the Engineering 
Department Microfilm Section for all departments. 

Concerns over 'vital records protection' and 'small document 
microfilming' were expressed and discussed by the members 
of the Records Management Committee at its last meeting. 
It was decided that the vital records program would be 
considered as part of the next phase of the Records Manage- 
ment Program and the broad issue of microfilming would be 
brought to the attention of, and discussed with the City 
Manager by the City Clerk. 

Other records activities which are usually associated with 
a total records management program are forms, reports and 
directives management. Since these programs are new to 
the City, and, depending on priorities, they have to be 
studied in detail and the reports submitted to Council for 
approval . 

The handling of records and files generally receives a 
relatively low priority in the ongoing administrative duties 
of a department, yet it is an integral part of our operation 
and so important in providing service to Council, the public 
and other departments. 

There is no doubt that, unless a full microfilming program 
is instituted, we shall smothtr in an ever-increasing morass 
of pink, blue, green and white paper. Therefore, the active 
role of the Records Management Committee is important in the 
development of a unified modern system of controlling records." 


The City Manager submits the foregoing report of the City 
Clerk for the INFORMATION of Council. 


RECOMMENDATION 

2. Federal Employment Program - Canada Works 
- Phase IV (1979-1980) 

The City Engineer reports as follows: 

"The Minister of Employment and Immigration recently announced that applications for 
projects to be funded under the final cycle of Canada Works (Phase IV) will be 
accepted up until September 28, 1979, 

It should be noted that the only Vancouver Constituency that has been designated for 
any funding under this program Is Vancouver East, The announced amount that Is 
available for this constituency, Including both the private and public sectors Is 
$35 000 which Is only approximately 37. of the amount made available to that 
constituency under Phase III and will only fund approximately five-year- long jobs. 
Therefore, the possibility of any civic project being approved by the Job Creation 
Branch seems fairly remote. 
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Approved projects would start between October 1, 1979 nnd February 25, 1 9fl0 and 
finish no later than February 27, 1981, Project;; oper/itP for a minimum of 13 weeks 
and must provide a minimum of 1 continuing jobs. 

Cost Sharing 

The Federal contribution to the weekly cost of approved projects Is as follows: 

Project Manager up to $180. 

Each additional worker up to $138. 

Other Expenses .up to $40 per man week. 

Wages and expenses above these base rates will be added to the City share of the cost 
This share would vary depending on the type of project and classification of the 
workers Involved. However, In order to give an Indication as to the split between 
the City and the Federal Government the following two typical projects are outlined 
assuming material cost, etc, within the Federal contribution and 1980 wage ratest 

A. Using 'Inside' workers (V.M.R.E.U) P.G. 9, the City would pay approximately 
36% of the overall cost of the project. 

R. Using 'OutBlde' workers (C.U.P.E.) Lab. 1, the City would pay approximately 517. 
of the overnll cost of the project. 


Director of Finance comments 


The Director of Finance submits the following Information for Council's conslderatloti 
In determining the amount of participation In the Canada Works - Phase IV Program, 
The previous City's contributions from the Revenue Budget on various projects has 
been as follows: 

1976 1977 1978 1979 

1975- 76 L.I,P. $ 173 978 

1976- 77 L.I .P. 32 000 $ 224 838 

Young Canada Works (1977) 90 439 (1 244) 

" " (1978) 61 635 

If II M (1979) 60 038 

Canada Works Phase I 78 359 1 088 

" " " II 108 338 27 521 (6 384) 

" " III 54 052 11 202 

Provincial Youth Employ, (1976)39 698 

" (1977) 28 918 

II " (1978) 30 895 

•t (19 79) 20 781 

$ 245 676 $ 530 892 $ 173 947 $ 85 637 


The Director of Finance advises that if Council Intends to participate In the 
program that any City funds approved would be provided from Contingency Reserve 
and that In his opinion should not exceed $60,000^the approximate 1978 level. 


CONSIDERATION 


The City Engineer submits the following Items for Council's Consideration: 

A. Whether or not the City should participate In Canada Works - Phase IV, It 

should be noted that It seems unlikely given the approved federal funding level 
that any Civic projects will be approved by the Minister of Employment and 
Immigration. 

!?, If the City Is to participate, the setting of a maximum City cost for Canada 
Works - Phase IV. 
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C lause No. 2 Continued 

The City Engineer recommends that If the City Is to participate: 

C, The City Engineer or his representative be authorized to sign the appll::atlon 
form and agreements on behalf of the City and to make minor adjustments wherr 
required, ' 

n. The Standing CoTrniittee on Finance and Administration review the Departm-^ntal 
proposals for a <?uHsequent report to Council. " 

In View of the miniscule amount of $35,000 that has been made 
available by the Federal Government and has been restricted 
to Vancouver East, The City Manager RECOMMENDS: 

that Council not submit applications for Phase IV 
Canada Works7~T979. 

If however. Council wishes to submit applications, then the 
City Manager RECOMMENDS 

setting a ceiling of $60,000 on city contributions 
approval of recommendations C and D of the City Engineer. 


3. Alterations to the Lobby of the Operations 
Building, Manitoba Yard 

The City Engineer reports as follows: 

"Complaints have been received from Vancouver Municipal and Regional Employees' 
Union about the inadequate restroom facilities for the female staff in the 
Operations Building, Manitoba Yard. When the building was built, in 1966, there 
were only two women in the staff, and the small washroom in the lobby served 
adequately. There has been a dramatic increase in the proportion of women in the 
staff with fourteen now employed. Adjustments have been made to cope with this 
situation by converting a small men's public washroom, also in the lobby, to the 
women's use. However the facilities still fail to meet the standards of the 
Factories Act, and must be improved. The present complaints have been precipitated 
by the large number of labor applicants who now frequent the lobby. The situation 
can be corrected by some relatively minor building modifications. The plumbing 
facilities are adequate for the present staff or for an increase of up to 50%, but 
space must be added to accommodate the required couch or cot, and chairs. This 
proposal is to install a screening partition to divide the lobby and thereby produce 
the required degree of privacy for the women's area. The front door to the 
building will be moved to correspond to the partition change and a cot installed 
to complete the lounge. The work is estimated to cost $3 300.00. 

The Director of Finance advises that funds could be made available from Contingency 
Reserve. 

The City Engineer recommends that the above appropriation be approved." 

The City Manager RECOMMENDS that the above recommendation of the City Engineer be 
approved. 


4. Fire Dispatch Centre 

The Director of Civic Buildings reports as follows: 

"At its meeting of August 29, 1978, Council approved the relocation 
of the Fire Dispatch Centre from its present quarters at 3637 Camble Street 
to the No. 1 Fireball. Council also approved a recommendation that the 
existing Fire Alarm property be sold to the Property Endowment Fund for 
$400,500., and these funds be appropriated for the construction and engineering 
costs of the new Fire Dispatch Centre and office space at No. 1 Fireball. 
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Council later approved the firm. of Eng and Wright as architects for 
the addition. A request for tenders was publicly advertised; however, only 
two firms submitted bids on August 8th, 1979: 

M. G. Builders (1971) Ltd. $199,595 
Oliver Builders Limited $206,930 

Based on the low bid and on an update of Engineering Department 
costs, the budget for this project now stands as follows: 

Construction Contract $199,595 

Architects' Fees 17,000 

Engineering Costs 170,500 

Furniture 6,000 

Miscellaneous and contingency 7,405 

TOTAL $400,500 


The Director of Finance advises that the required funds In the amount 
of $400,500 have been provided and appropriated according to Council's approval 
on August 29, 1978." 

The Director of Civic Buildings re commends '.vtihat Council: 

(a) Approve the budget for this project. 

(b) Accept the low tender of M. G. Builders (1971) Limited, and 
enter Into a contract satisfactory to the Director of Legal 
Services. 


The City Manager RECOMMENDS that the foregoing recommendations 
of the Director of Civic Buildings be approved. 


5. 1979 Supplementary Capital Budget 
The Director of Finance reports as follows: 

"On July 24, 1979 City Council approved the Firehall #22 - Oak Park arrangement 
with the Parks Board that required the provision of $175,000 frcm the 1979 
Supplementary Capital Budget. 

Previous to this action there was $164,769 available in the 1979 Supplementary 
Capital Budget and this approval by Council creates a shortfall of $9,967,46. 

There are also a niitiber of other itans currently before Council for decision, 
such as the Boy Scouts capital grant request ($15,000), the 10th Avenue parking 
question ($120,000), and the Kinount Club improvements ($40,000). 

Inasmuch as there are these matters before Council and Council may wish to provide 
the funds for them or for other projects between now aixl the end of the year, and 
inasnnuch as the June budget review indicates a present surplus on revenue account 
in excess of $600,000, it would seem worthviMle to allocate $300,000 of that to 
the 1979 Si^plementary Capital Budget. This would leave apprcKimately $115,000 
for projects that may arise before Year End after provision for the above items 
in process. 

I would therefore RECOMMEND: 

THAT the 1979 Supplementary Capital Budget provision be increased 
by $300,000 with the source of ftmds being the 1979 Operating 
Budget - Surplus on Revenue Account." 

The City Manager RBCOMVENDS approval of the reccrmendation of the Director of 
Finance. 
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6. Interest Rate on Property Tax and 
Business Tax Arrears 


The Director of Finance reports as follows: 

"In July 1978 Charter amenc3ments were ajproved vMch permitted the City to charge 
interest rates on Real Property and Business Tax Arrears vAiich more closely 
reflected the current status of borrowing costs. 

Basically, the amendments were that Coimcil could, frcm time-to-time, by a by-law 
passed not later than the 30th day of September in any year, iirpose an interest 
rate effective for the year following its enactment. Such interest rate is not to 
be greater than four percentage points above the prime interest rate prevailing on 
the 31st day of July of the year of its enactment, as determined from the City's 
principal bankers. 

The prime rate on July 31, 1979 was 12J5% and this report is reoonrvending that we 
establish the arrears interest rate at 14%. The present rate of 12% was approved 
by Council on August 29, 1978 based on the JiiLy 31, 1978 prime rate of 935% . Prior 
to 1979, the interest rate was 8%, unchanged since January 1, 1970. The reason 
for seeking this increase in the past and at this time is that vAien our interest 
rate is less than the current borrowing rates charged elsev^re I am of the opinion 
that sane taxpayers are in fact borrowing fron the City at a rate which is less 
than they would have to pay elsev«*iere. In fact, they are borrowing at the expense 
of the other taxpayers who do not have arrears. By increasing our interest rate 
we hope to discourage this practice. 

If City Council approved the reccimvendations in this report, then in order to alert 
all parties concerned, we propose to do the following: 

1. Notice of potential year-end arrears is given to property owners vto have an 
outstanding balance of taxes due as of October 31. This notice is in the 
form of a confirmation of tax account status sent to applicable property 
owners by the Internal Audit Division. It is to be a reccrmendation of this 
report that a separate notice be inserted with the approximately 8,000 notices 
mailed in Novanber of this yezu:, alerting the property owners to the increased 
rate vdiich will be applicable on the close of business on Decariber 31, 1979. 
(Approximately two nonths notice of increase) . 

2. Notice to business owners and occupants subject to business tax will be made 
through the use of a separate newspaper notice in Novanber and by mailing to 
all potential arrears accounts, a notice advising of the new rate. 

REOOMMENDftTION 

The Director of Finance reoomnends that: 

A. Council instruct the Director of Legal Services to draw the necessary by-laws 
to iitplanent the increase in arrears interest rate from 12% to 14% for both 
real property and business tax arrears effective at the close of business 

on Decanber 31, 1979, for approval by Council prior to Septanber 30, 1979. 

B. The City Treasurer & Collector include with the Audit Verification Notices, 
which will be mailed in Novanber 1979, a notification to all accounts having 
Real Property Taxes dvie as at October 31, 1979, the fact of the increase in 
arrears interest rates. 

C. The Director of Permits and Licenses send to all accounts liaving Business Tax 
amounts outstanding at October 31, 1979, a notice of the increase in arrears 
interest rates." 

The City Manager RECOMMENDS that the foregoing recdtmendations of the Director of 
Fijvuxie be approved. 
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7 . Vancouver Indian Centre - Administration of Grant 
The Director of Finance reports: 

"On April 17, 1979, Vancouver City Council passed the following recommendation: 

"Approve a Capital grant to the Vancouver Indian Centre Society in 
the amount of $300,000 subject to the Society obtaining sufficient 
funds from other sources to complete the financing of the proposed 
new facility." 

On July 24, 1979, Council subsequently passed the following recommendation: 

"That City Council approve the immediate release of the $300,000 grant 
to The Royal Bank (assuming The Royal Bank completes the above 
transaction on behalf of the Indian Centre) for the purchase of 
1607 East Hastings, Vancouver, by the Vancouver Indian Centre and 
that the City grant be secured by a second mortgage pending the 
completion of Phase I and II." 

Although it was not stated in the City Manager's report, it is our under- 
standing that the mention of the second mortgage to secure the City's grant 
was intended to safeguard the City's contribution to the Centre against the 
possibility that additional funding was not forthcoming and that the Centre 
was not developed as it was intended. The Director of Legal Services has 
reviewed the matter and recommended that the City register a Section 24A 
covenant against the land to ensure that the Centre will be developed only as 
reported to Council on April 17, 1979. Once the Centre has been completed, 
this covenant would be removed from the land. It will be noted that the 
Provincial Government also propose to register a mortgage against the land 
to secure their contribution. 

The Indian Centre Society has already purchased the property at 1607 East 
Hastings Street and has financed it through an $800,000 First Mortgage from 
The Royal Bank of Canada. The Indian Centre is currently paying interest 
on that mortgage of 12^5%. In accordance with the Council resolution of 
July 24, 1979, the City cannot disburse the $300,000 grant until such time 
as the mortgage or covenant has been registered against the property. 
For every day that the City's grant is not disbursed to the Society, the 
Society is facing extra interest costs of over $100 a day. The Director of 
Legal Services estimates that it will take three to four weeks to register 
the covenant against the property. 

In order to protect the Indian Centre against the additional interest costs 
caused by the above-noted legal processes, it is proposed that the City pay 
to the Indian Centre interest on the $300,000 at the rate of 12.5°^ for the 
period from August 15 (which was the date that had been previously proposed 
to issue the funds) to the date that this money is disbursed to the Centre. 
As the City is currently earning approximately 11°^ on its short-term 
earnings, this additional payment of approximately $3,000 would not really 
be much additional cost to the City. 

Recommendations ; 

The Director of Finance recommends that: 

A. The City register a covenant against the Vancouver Indian Centre 
property at 1607 East Hastings to ensure that the property is 
developed generally In accordwith those plans reported to Council on 
April 17, 1979. This covenant would be in substitition for the 
previously mentioned second mortgage, and would be removed once 

the property has been developed in accordance with the plans. 

B. Once the covenant has been registered, the grant of $300,000 be 
disbursed to the Vancouver Indian Centre Society plus interest at 
12.5% per annum from August 15, 1979 to the date of disbursement. 
The source of funds for the interest costs would be the 1979 
Supplementary Capital Budget." 

The City Manager RECOMMENDS that the foregoing recommendations 
of the Director of Finance be approved. 
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Board of Administration, January 29, 1971 (FINANCE - 2) 

INFORMATION 

3. Membership Dues: 

Union of British. Columbia Municipalities 

In a letter dated January 1971, the Executive Director 
of U.B.C.M. has advised that, because of increasing costs of 
operation, some additional revenue from membership dues is required 
for 1971. 

As a census will be taken this year and it is expected 
preliminary population figures will be available before 1972, the 
U.B.C.M. Executive has decided that as a temporary measure dues 
will be increased this year by 10^. This will produce additional 
revenue of approximately $7,700.00. As soon as the new population 
figures are known, an in depth review of their dues structure will 
be undertaken to set the schedule for 1972. 

Based on the 1966 population figures, the City paid dues 
of $3,000.00 in 1970; this will be increased this year to $3,300.00. 

Your Board submits the foregoing for the INFORMATION of 
Council, and advises that this amount will be included in the 1971 
Budget . 


RE COMMENDAT I ONS 

4 . Staff Requirements for the 
Fraserview Branch Library 

The Director of the Vancouver Public Library submitted a 
request to the Board of Administration for the establishment of ten 
new positions necessary to staff the new Fraserview Library. The 
request was referred to the Research and Systems Committee, and the 
Co-ordinator of Data Processing and Systems and the Director of 
Finance report as follows : 

"Council, on July 14, 1970, approved a Board of Administration 
recommendation to call for tenders for the construction of 
the Fraserview Library, and construction is now underway with 
completion scheduled for June 1, 1971. The number and classi- 
fications of the ten proposed positions are consistent with 
Mt. Pleasant, the other small branch library. The classifica- 
tion of the ten positions, as proposed by the Libraries' 
Personnel Officer, have been reviewed and approved by the 
Director of Personnel Services and by the Vancouver Public 
Library Staff Association, C.U.P.E. 

The proposed new positions and associated classifications are 
as follows : 


Cont'd. 
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PERSONNEL MATTERS 


RE COMMENDATION 

1. Hearing Testing - Outside Workers 

The City Engineer reports as follows: 

"On 21 July, 1978, the Director of Personnel Services reported on a 
proposal to hire a contract service to administer hearing tests to the City's 
outside workers. The need for such a service arose out of the new Workers' 
Compensation Board requirements that all workers exposed to a noise level of 85 Db. 
should receive a hearing test annually, with the results to be submitted to the 
Workers' Compensation Board for recording, and follow-up. The program is aimed at 
reducing the incidence of work-related hearing loss, by identifying those persons 
whose hearing shows impairment* Other regulations require employers to improve 
the noise levels at work sites and to provide personal hearing protection. The- 
subject was deferred until the impact of the requirements on our activities was 
clarified. This report is to inform Council of the present status of the subject 
and to recommend action. 

Preliminary discussions with the Workers' Corapcnsation Board staff 
Indicated that virtually all. the outside staff would be subject to an annual hear- 
ing test, because of their exposure to noise in the work place. This would have 
meant a testing cost of $5,500 per year and lost production by the staff to a value 
of $24,000 for a total annual cost of nearly $30,000, This cost seemed to be en- 
tirely unjustified in the light of our experience, which contains very little 
demonstrated hearing impairment. 

We have discussed this matter at length with the Workers' Compensation 
Board, and have now resolved that they consider that between fifty and one hundred 
of our ciBployees are exposed to noise levels which would make them subject to the 
hearing testing program. In view of the smaller numbers of people who will require 
testing the Director of Occupational Health reports that he could handle the test- 
ing within his present staff resources if he is supplied with an automated audio- 
meter to minimize the time expended by his technician on testing. If Council agrees 
to proceed in this manner it will also be necessary to provide funds for the wages 
of those workers being tested, I estimate the costs as follows: 

One Time CoBt 

1, One automatic audiometer less trade-in of old machine - $ ),000 

Recurring Costs 

1, Wages for one hundred workers under test - $2,100 

2, Instrument recalibration (not required in 1979 but - $ 100 
necessary each year thereafter) 

Total 1979 - $'),100 

Total subsequent years - $2,203 

There is no doubt that the Workers' Compensation Board will 
require the City to embark on a hearing testing program, I believe that this 
reduced program represents the most economical solution for the City, 

I have discussed this report with the Director of Occupational 
Health and the Director of Personnel Services, both of whom agree with the 
content. 

The Comptroller of Budgets and Research advises that, if this 
report is approved, the source of funds would be Contingency Reserve, 

The City Engineer RECOMMENDS that funds be appropriated, in the 
amount of $5,100, for the equipment and operating costs for an employee hearing 
testing program for 1979," 

The City Manager RECOMMENDS that the foregoing recommendation of 
the City Engineer be approved. 
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MANAGER'S REPORT, AUGUST 24, 1979 (PERSONNEL: A8-2) 


2 . Equal Employment Opportunities 

- Review of External Training Program 

The Director o£ Personnel Services reports as follows: 
" I BACKGROUND 

When dealing with the Manager's Report on Equal Employment Opportun- 
ities at its meeting o£ May 29/79, City Council passed the following 
resolution: 

'D. THAT the Director o£ Personnel Services report back on 
how the present external training program can be expanded to 
include employees wishing to improve their opportunities for 
promotion within the City service. ' 

This resolution had its origins in an earlier report (February 6/79) 
wherein the then Equal Employment Opportunity Officer had proposed a 
review of the City's Personnel Regulation No. 248 as it relates to 
external training. The rationale for this proposal, which was con- 
tained in an Appendix to the report is worth quoting in full: 

'The City's present Personnel Regulation 248 on external 
training is job-oriented, not career oriented. The City will 
reimburse employees for all or part of the fees for training 
courses that are pertinent to their present jobs. It does not, 
however, reimburse employees for the fees for training courses 
that will make them eligible for other positions within the 
civic structure. 

The external training regulation, therefore, rewards those who 
are staying where they are, but does not assist those who wish 
to move ahead. 

Certainly, the training regulation must ensure that the City 
receives the benefits of training that it pays for. However, 
some flexibility in the training regulation within the setting 
of improved evaluation, career planning and manpower planning 
systems, could well be beneficial.' 

Viewed in the context of the entire Program, this stated concern was 
not confined to training for promotion within a certain field (e.g. 
Audit Clerk II to Audit Clerk III). It extended to training for 
those who felt they had become trapped and dead-ended in a particular 
occupation and wished to switch to another (e.g. Clerk Stenographer 
III to Public Health Inspector.) Also, as will be seen in the 
Analysis section of this report, the quoted statement is not completely 
true with regard to training for promotion. 

II PRESENT PROGRAM 

A copy of Personnel Regulation 248 has been attached for the inform- 
ation o£ Council. A few explanatory comments might be helpful: 

(a) Internal Training - To consider external training in its proper 
perspective, one should be aware of the City's internal training 
programs, which are not fully described by Regulation 248-2. Firstly, 
there is the City's Training Centre in Stanley Park, staffed by a 
Training Co-ordinator and a Secretary. The Centre is regularly in 
use presenting a variety of courses to civic employees. The Engineering 
Department and Park Board continuously provide in-service training to 
Trades apprentices and to employees interested in becoming Truck 
Drivers and Equipment Operators. The Fire Department employs two full- 
time Training Officers both for training new recruits and for improving 
the skills of others in the Department. The Health Department has 
almost $9,000. in its budget for staff -education material and supplies. 
On the job training is a fact of life in all departments and many 
special trainee classifications have been set up. The City of Vancouver 
is, as it should be, very involved in staff training and development. 
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Clause No. 2 cont'd: 


II PRESENT PROGRAM (cont'd) 

(b) External Training -Regulations 248-3 through 248-7 are straight- 
forward and for the most part simply outline the procedures relating 
to approval of and payment for outside courses. Virtually ail of 
these are provided to Inside Workers, Excluded and Senior Staff, and 
Nurses (about 2,000 employees). The 1979 budget for external training 
is $35,000. or $17.50 per employee. In addition, employees are given 
time off with pay where needed. Typically, the courses involved are 
either at night for one term, or a one to three day seminar. 

The part of the Regulation which has been called into the most serious 
question is 258-5 (iv) : 

"The City Manager will not consider paying the fees for prof- 
essional or other training programmes leading to a degree or 
other certification that is a stated prerequisite for promotion." 


Ill SURVEY RESULTS 

Before tampering with our present policies, it was considered desir- 
able to investigate practices in the surrounding area. Accordingly, 
a survey was conducted of 14 organizations: 10 Lower Mainland 
municipalities, the Provincial Government, a Crown Corporation and 
two large private employers. The questions asked and the results 
obtained are detailed below: 

(a) 'Does your organization pay for external training or 
educational programs?' 

All answered this question in the affirmative. However, only 5 
regularly pay 1001 as does Vancouver. Two others pay on a sliding 
scale up to 100%, with a minimum as low as 25%, depending upon the 
relevance of the course to the job. The remainder pay either 50% or 
75%. 

(b) 'Does your organization pay for component courses of a 
degree or certificate progra.n even though the course may be a 
prerequisite for promotion?' 

All respondents reported paying for courses in this situation. Half 
of them specified that the course should be related to the employee's 
job in order to qualify for the payment of tuition; this has been the 
City of Vancouver's approach. 

(c) 'Does your organization pay for complete degree or cert- 
ificate programs even though the course may be a prerequisite 
for promotion?' 

6 of the respondents answered 'no' to this question and 4 gave an 
unqualified 'yes'. The remaining 4 replied in the affirmative, but 
with qualifications. One said that, because the employee obtains a 
benefit transferable to another employer, only 50% of the fees are 
paid. Another requires a pay-back percentage of the cost if the 
employee leaves within three years (similar to our 248-7). The 
remaining two specify that each component (course) of the program 
be approved on an individual basis. 

(d) 'Does your organization pay for courses that would prepare 
an employee for an alternative career?' 

Only 4 organizations answered this question in the affirmative and 
three of these qualified their response. Two of these three specified 
that the training would have to be of definite benefit to their 
organization before the employee received any subsidy. The third 
stated that this practice was confined to situations where the 
employee had been displaced by such factors as technological change. 
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Clause No. 2 cont'd: 


IV ANALYSIS 

The City o£ Vancouver and its associated Boards are very active in thfe 
field o£ internal training. With respect to external training, our 
policies parallel those o£ the surveyed organizations, by and large. 
We are more generous than the majority o£ the community in that we pay 
100% o£ the cost o£ courses taken. However, we lag behind those 
employers who pay for complete programs which may lead to promotion, 
and those who accept some financial responsiblity for employees training 
themselves for other fields of endeavour. In both cases, I have con- 
cluded that some relaxation of Regulation 249-5(iv) would be desirable. 

In its present form, 248-5(iv) is overly restrictive and also mis- 
leading. The best example of this is the C.G.A. and R.I. A. accounting 
programmes in which many of our employees are enrolled. While we do 
not pay for the entire programme we have a longstanding practice of 
paying for individual components thereof i.e. those which are clearly 
of benefit to the City. Despite the Regulation, therefore, we have 
in fact been paying for large parts of programmes leading to a degree 
or other certification that is a stated prerequisite for promotion. 

The Regulation and our current practice preclude any reimbursement 
for employees who are enrolled in programmes which would enable them 
to change career paths. It would appear that such payment is not 
common in the community and I would not be willing to recommend it as 
a regular practice. However under certain exceptional circumstances 
such as . displacement due to technological change such training could 
be desirable and should not be ruled out. 

In view of the foregoing I RECOMMEND that Personnel Regulation No. 
248-5(iv) be revised as follows: 

'Professional Courses 

Subject to the approval of the City Manager, and to the other 
provisions of this Personnel Regulation 248, reimbursement for 
professional or other training programmes leading to a degree 
or other certification that is a stated prerequisite for 
promotion shall be as follows: 

(a) For those programme elements which, in the judgement of the 
Director of Personnel Services, are closely related to the 
employee's present position and would be of direct benefit to 
the City, 100%. 

(b) For those programme elements which, in the judgement of the 
Director of Personnel Services, are closely related to the 
employee's present position but would not be of direct benefit 
to the City, 50%. 

(c) In exceptional cases, when in the judgement of the Director 

of Personnel Services, the programme is unrelated to the employee's 
present position, from 25% to 100% depending on the circumstances.' 

It is very difficult to estimate the additional costs which might 
result if this changed Regulation is approved, but I would not expect 
them to be great. However, Council should be aware that 57.1% of the 
1979 budget for external training had been expended by June 30th and 
that further funding could be necessary before the end of the year 
even to maintain present standards." 

The City Manager RECOMMENDS that the above recommendation of the 
Director of Personnel Services be approved. 


FOR COUNCIL ACTION SEE PA6E(S) .7.^^ 
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PROPERTY MATTERS 


RECOMMENDATION 


1. 


Lease of 1581 West Fourth Avenue 


Thi' Supervisor o t I' r o p e r t I ew reports as follows: 


Lot A and a Portion of Lot B, Block 240, D.L, 526, 
Plan 11837 known as 1581-1585 West Fourth Avenue, 
was purchased in 1952 in connection with construc- 
tion of the Granville Street Bridge and is reserved 
f rom sale . 

The site is zoned M-1 with an area of approximately 
3,900 sq, ft, (362,3 m2). There is a two storey 
building on site with an area of 6,324 sq, ft, 
(587,5 m2) and is located immediately west of the 
Fourth Avenue ramp. 

Champion Car Care Ltd,, the tenant of 1581 West Fourth 
Avenue, has been leasing on a month-to-month basis since 
November 1, 1978, at a rental of $800,00 per month. 
They have requested a five-year term lease to secure 
adequate I'lnanclng for the Install at ion of new machinery 
and equipment to make the huslness more p ro I I t -i I) I e . This 
tenant:, with City permission, has sub-leased l:wo small 
areas to tenants who have made substantial renovations. 

After consultation with the Planning, Engineering, and 
False Creek Development Group, negotiations were entered 
into and agreement has been reached on the following 
terms and conditions: 

A five year lease from June 1, 1979; rental to be $870 
per month until May 31, 1981, Rental for the balance 
of the term to be set by -ental review prior to June 1, 
1981 and any cancellation of the two sub-leases to Tele- 
flex Canada Ltd, and Thomas L, Roberts be subject to 
prior approval of the City, 

It is, therefore, RECOMMENDED that the above space be 
leased to Champion Care Care Ltd, and Siirjlt Lalll and 
the Director of Legal Services be Instructed to prcjpare 
a lease of the premises reflecting the general terms 
set out in this report and the other terms as agreed to 
in negotiations, all subject to the lease being drawn 
to the satisfaction of the Director of Legal Services 
and the Supervisor of Properties and the execution of 
the lease . " 


The City Manager RECOMMENDS that the foregoing recommendation 
of the Supervisor of Properties be approved. 


2. Establishing a portion of City owned property 
at King Edward and Caro l ina for road purposes 

The Supervisor of Properties reports as follows: 

"City owned Lot C of Lots 1 to 3 , Block E, D.L. 301, Plan 
9 722 situated on the N/S of King Edward and East of 
Carolina St. which is currently maintained in our P.E.F. 
Inventory was acquired by tax sale in 19 38 and has been 
reserved from sale for street widening considerations. 
The City Engineer has now determined his requirements for 
King Edward Avenue at Carolina Street and has requested 
that a 1.9' to 4.6' strip from the south side of this lot 
be established for road purposes. 


2 


840 ^' 


MANAGER'S REPORT, AUGUST 24, 1979 (PROPERTIES: A-9 - 2) 


Clause No. 2 cont'd: 


It is therefore reconunended that the following portion of 
City owned property be established for road purposes and 
the Formal Resolution establishing the same and submitted 
concurrently with this report be passed by Council. 

All that portion of Lot C of Lots 1 to 3, Block E, District 
Lot 301, Group One, New Westminster District, Plan 9722 
described as follows: 

Commencing at the southwesterly corner of said Lot C; 

Thence, North 1.92 feet, following in the westerly 
limit of said Lot C; 

Thence, N880 15 'E, 128.37 feet, more of less, to 
intersection with the easterly limit of said lot C at 
a point 4.67 feet northerly from the southwesterly 
corner of said Lot C; 

Thence, South 4.67 feet, following in the easterly 
limit of said Lot C to the southeasterly corner of 
said Lot C; 

Thence, S89° 29'W, 128.32 feet, more or less, following 
in the southerly limit of said Lot C;to the point of 
commencement . 

The same as shown outlined on plan prepared by G. Girardin, 

B.C.L.S., dated April 19th, 1978, and marginally numbered 
LF8597, a print of which is hereunto annexed." 

The City Manager RECOMMENDS that the foregoing recommendation 
of the Supervisor of Properties be approved. 


3. Acquisition for Replotting S.E. Sector Lots 23 & 24. 
Situated N/E corner Cromwell ftreet and Preston 
Avenue; Lots 60 & 61, 3691 Ellis Street. Situated 
N/S of Ellis Street, West of Boundary Road 


The Supervisor of Properties reports as follows: 

"Reference is made to a report by the Director of Planning, 
approved by City Council on May 31, 1968, authorizing the 
Supervisor of Property and Insurance to commence negotiations 
with the private owners for inclusion of their lands in the 
scheme of subdivision for the south-east sector of Vancouver. 
This scheme included a major industrial area south of a re- 
located Marine Drive. This area was reconfirmed as the 
"East Precinct" in a Planning report, approved by Council 
on June 26, 197 9. Four lots remain in private hands. 

The City Engineer has prepared a subdivision plan of this 
area and other portions of the south-east sector. This plan 
must be registered in the Land Registry Office as soon as 
possible to coincide with the City sale of a long term lease 
on Enclave 21, Areas E and F, Champlain Heights approved by 
Council on June 12, 197 9. 

The properties to be acquired are Lots 23 & 24 (Appendix "A") 
and Lots 60 & 61 (Appendix "B"). 
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Clause No. 3 cont'd : 

Lots 23 & 24 are situated on the N/E corner of gazetted roads. 
Cromwell Street and Preston Avenue. These two vacant lots 
comprise a parcel 23.16m x 37.64m having an area of some 872 
sq. meters. Both lots are zoned M-1 Industrial District. They 
have no road access and no services. 

Lots 60 & 61 known as 3691 Ellis Street, is situated on the 
N/S Ellis Street, West of Boundary Road. Lot 60 is improved 
with an old one storey house constructed in 192 2 and having a 
gross floor area of 107.6 sq. meters. The house is in poor 
condition for its type and age. Lot 61 is vacant and unimproved 
The site comprise a parcel 24.08m x 59.74m having an area of 
some 1438.5 sq. meters. Both lots are zoned RT-2, Two family 
dwelling district. 

Negotiations have been held with the owners of Lots 23 & 24 
and Lots 60 & 61. Final offers of $38,700 for Lots 23 & 24 
and $77,500 for Lots 60 & 61 have been made in writing. 
These offers have been rejected and, as time is now a factor, 
the Director of Legal Services was consulted and has 
recommended that Lots 2 3 & 2 4 and Lots 6 & 61 be expropriated 
and application be made to the courts for Vesting Orders. 
It is noted that said expropriations will not preclude 
negotiations toward a final settlement. 

It is therefore recommended: 

A. That the offer of $38,700.00 for the purchase of Lots 23 
and 24 made to the owner through the office of the 
Supervisor of Properties on behalf of the City be confirmed 
as representing due compensation. 

B. That the offer of $77,500 00 for the purchase of Lots 60 
and 61 made to the owner's representative through the 
office of the Supervisor of Properties on behalf of the 
City be confirmed as representing due compensation. 

C. That the Director of Legal Services be authorized to 
expropriate the above properties in accordance with the 
resolution for that purpose submitted under "Motions". 

D. That the Director of Legal Services be authorized to make 
application to the Courts for Vesting Orders. 

E. That Mr. E.C.E. Todd be appointed as the City's nominee 

to the Board of Arbitration to be constituted to determine 
the amount payable to the owners by reason of the said 
expropriations." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Properties be approved. 


4. Registration/Designation for lane purposes - area 
North of 1300 Block East Georgia Street 

The Supervisor of Properties reports as follows: 

"The City of Vancouver acquired the South 10 feet of 
Subdivision A of Lots 3 and 4, Block 17, Subdivision B, 
D.L. 182, Plan 2702 in the 1300 block East Georgia Street 
some time ago for lane purposes, however it was not formally 
established as such in the Land Registry Office, 
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Clause No. 4 cont'd: 


The City Engineer has requested that this portion of Lot A 
now be officially established for lane purposes. It is 
therefore reconunended that the South 10 feet of Subdivision A 
of Lots 3 and 4, Block 17, Subdivision B, D.L. 182, 
Plan 2702 be established for lane purposes and the Formal 
Resolution establishing the same and submitted concurrently 
with this report be passed by Council." 


Tlie City Manager RECOMMENDS that the foregoing recommendation 
oi: the Supervisor of Properties be approved. 


COUNCfl ACTION SEE P46E(S) ^Z^/ 
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DATE A ugust 22 . T979 

TO: Vancouver City Council 

SUBJECT: Proposed Alder Bay Parking Structure (DPA #84447) 


CLASSIFICATION: CONSIDERATION 


The Director of Planning , cis Chairman of tho Development Permit Board, reports as 
1 ol lows : 

"A development permit application for a two level parking structure in an area 
known as Alder Park in False Creek's Area 6, Phase 2 was considered by the Dev- 
elopment Permit Board on July 23, 1979, The development as proposed is not in 
accordance with the Area Development Plan By-Law, although the Board may in- 
terpret the requirements. The members of the Development Permit Board and the 
Advisory Panel were split in their decision and advice on the proposal and did 
not therefore reach a conclusion. It was therefore decided that the natt^v ho 
rf-^^rrei to City Council for direction. 


PURPOSE 


This report is submitted for the consideration of City Council and for guidance 
as to the intent of the relevant sections of the False Creek Area 6 Phase 2 
Area Development Plan By-law. 

THE. DEVE LOPMEN T PROPOSED 

Development Permit Application #84447 Is for a two-level parking structure for 
a total of 91 cars, to be constructed on City-owned land. Some of the lower 
level is Intended for resident parking and the remainder, including all of the 
upper level will be available for Visitor parking. 

The site is located in an area, illustrated in the Area Development Plan By-Law 
as public open space. This intended open space separates the residential en- 
claves of the Phase 1 and Phase 2 developments. The site is steeply sloping 
down toward the waterfront walkway. Access to the parking is proposed from a 
residential street in the Phase 1 development, this street having previously 
been identified as a car-free pedestrian street. 

The Development Permit Board, when considering the proposal recognized that the 
proposal was well designed as a parking facility. It would, if built, be a 
pleasant place to park a car and arrive in the False Creek environment. 

There are a number of "interpretive requirements" contained within the F.C.C.D.D. 
Official Development Plan By-Law that can be interpreted as being in conflict 
with the proposal. In addition there are two more specific aspects of the Area 6, 
Phase 2 Area Development Plan By-Law with which the proposal is in conflict. The 
latter two are as follows: 

1. The proposed parking facility occupies roughly two- thirds of an acre, 
thereby reducing the total open space provision in Area 6, 

Phase 2. Part of the area occupied by the parking facility is roofed over 
so that the net loss of open space is roughly one-third of an acre. 

2. Diagram 5 in the Area Development Plan By-law states that a "below-grade 
parking garage" can be permitted in this location. 


APPENDICES 


The following appendices are attached to this report for the information of 
Co unci 1 : 


Appendix A. Extract from the minute of the meeting of the Development 
Permit Board of July 23, 1979. 

Appendix B. Extracts from the minute of the staff report submitted to 
the Development Permit Board, including the two relevant 
plans which form part of the Area Development Plan By-law, i.e. 
Diagram 4 - Public Open Space, and Diagram 5 - Vehicular Cir- 
culation and Parking. 

Appendix C. Memo from the Engineering Department setting out the acreage 
of Public Open Space in Area 6 Phase 2. 


Appendix D. 


Letter from the False Creek Community Association dated 
August 8, 1979. 
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COMMUNITY RESPONSE 

At the Development Permit Board meeting on July 23, 1979 the following motion 
was moved by the Deputy Director of Social Planning: 

"A meeting with the Residents' Council to be first held and if they 
have any major concerns with the loss of open space in the area, that 
this particular matter be brought back to the Board for reconsideration." 

A meeting of the Community Association was held on August 2, 1979. The letter 
attached as Appendix D was forwarded to Council members as a result of that 
meeting. In its concluding paragraph that letter states: 

"We repeat there is no question that the parking structure is 
desperately needed, but declare it should be redesigned in a more 
unobtrusive manner - not an unsurmountable task." 

On August 21st, 1979, two nianibers of the Camiunity Association met with manbers of 
the False Creek DeveloFment Groins and the Architects. It was then agreed that 
revisions to the proposed design would be prepared for consideration by the 
Association. However, a further meeting of the Association has not been held at 
the time of the writing of this report. 

ISSUES 

There are four interrelated issues to be taken into account in reaching a 
decision. These are: 

1. Public open space 

2. Relationship to grade 

3. Appearance 

4. Economic considerations 
Public Open Space 

The By-law for Area 6 Phase 2 requires not less than 5 acres of public open 
space. The False Creek Development Group submit that 5.05 acres of public 
open space is currently planned. While the parking facility occupies a total 
of .72 acres, .34 acres of this is retained as effective open space. To make 
up this shortfall, two areas of approximately .2 acres each are proposed elsewhere. 

The area occupied by the proposed parking facility is steeply sloping. While 
it would not provide useful open space in the recreational sense, it does, and 
was intended to, provide a visual relief between the residential enclaves of 
Phase 1 and Phase 2. 

It is proposed that the roofed-in areas of the parking facility have seating 
areas and decorative landscaping. In addition, trellises will cover the 
open parking areas. 

Relationship to Grade 

The grade on the site falls steeply from the roadway (el .137 ft) to the waterfront 
walkway (el. loi ft) While the interpretation of "grade" and therefore "below 
grade" presents difficulties in interpretation. Clause 5.3 in the FCCDD Official 
Development Plan By-law states: 

"Parking should be covered and out of sight in pedestrian and other 
high amenity zones, and to the greatest possible extent." 

The site, with its proximity to the pedestrian waterfront walkway and other public 
viewing areas is considered to be a "high amenity area". Furthermore, with few 
exceptions, the parking in False Creek's developments has been developed in 
as unobtrusive a manner as possible, except for the visitor parking area provided 
by the City which are landscaped surface areas. 

Appearance 

All parties concerned with this proposal, including the Urban Design Panel, 
have noted that the proposal is well designed. If built, it would provide a 
pleasant place to park a car and arrive in the False Creek environment. 
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Board of Administration, January 29, 1971 (FINANCE - 3) 

Clause No. 4 (Cont'd.) 

New Positions Proposed Classification Effective Date 

1 Librarian III Approx . June 1/71 
Pay Grade 26 * 

($965 - 1,013) 

2 Librarian I " " 
Pay Grade 21 * 

($673 - 806) 

1 Library Clerk III 
Pay Grade 12 
($491 - 537) ** 

2 Library Clerk II 
Pay Grade 9 
($398 - 472) 

2 Library Clerk I 

Pay Grade 4 
($326 - 382) 

1 Building Maintenance Man I " " 

Pay Grade 15 
($507 - 604) 


Part Time Library Clerk II 

19 hrs . per wk . Pay Grade 9 

($2.61 - $3.10) 

(1971 rates) 
* Plus 7% for 37J2 hour wk . 
** Shortened range due to supervisory responsibility 

The recurring annual cost of this recommendation at 1971 
salary rates and including employee fringe benefits at 12% 
would be approximately $79,620. Costs for the period June 1 
to December 31, 1971, would be approximately $40,117. 

The necessary funds for the purchase of office equipment and 
furniture have already been approved by Council. 

The Library Director's report suggested that an opening date 
of July 1 was anticipated, however, it now appears that 
June 1 is is more likely. 

It is recommended that the request of the Director of the 
Vancouver Public Library which recommended that 10 new posi- 
tions be established for the Fraserview Library be approved 
and that the positions be classified as proposed by the 
Director of Personnel Services and that the 1971 salary costs 
of $40,117 be approved in advance of 1971 Budget approval." 

Your Board RECOMMENDS that the recommendations of the 
Director of Finance, Director of Personnel Services, Director of the 
Vancouver Public Library and the Co-ordinator of Data Processing and 
Systems be approved . 
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Economic Considerations 

The present facility has been designed within the approved budget of $325,000- 
An alternative would be to cover the iipj^er level of parking and landscape it 
with trees and grass for an amount estimated at $100,000+. To develop a 
parking structure for the 91 cars as proposed but fully covered would cost an 
additional $300,000 over the current budget. 


CONCLUSION 

The False Creek Development Group state that the parking facility at Alder Bay 
presented a difficult challenge in trying to achieve a balance between providing 
an attractive arrival point for visitors with as much visible and usable public 
open space as possible and trying to accommodate as many visitor car spaces as 
is practicable within a budget of $325,000. 

The architects spent considerable time on alternative designs which would meet 
these objectives before coming up with the present design which has been widely 
acknowledged as being very attractive and which can be built within the budget 
of $325,000 for a total of 91 car spaces. Tiiey alco note that with a modest in- 
cvpasp ^n l.ijHnr^t, a rearranoament of landscapinp can be provided to further 
improve the appearance of the parking facility. 

The Deputy Director of Social Planning is of the opinion that the space taken 
by the parking facility was virtually unusable and not significant as a visual 
open space. Further, since some association members have revised their view- 
point, he maintains his support for the proposal and would advise against 
reducing the number of parking spaces. 

The Deputy City Engineer notes that in view of the parking problems being ex- 
perienced in this area, he cannot support a proposal for a reduced number of 
parking spaces. 

The Director of Planning noted at the meeting of the Development Permit Board 
that the amount of open space in liaise Creek is being squeezed. The pedestrian 
has been continually emphasized in False Creek but as the open areas become 
less and less, there was a question as to whether people would be attracted to 
visit it. The point has been reached where open space has been reduced to a 
minimum. The provision of small, separated open areas of .2 of an acre are no 
substitute for significant connected open spaces. 

CO NSIDERATION 

In view of the differences of opinion expressed both by the members of the 
Development Permit Board and members of the Advisory Panel, this report is sub- 
mitted without recommendation. City Council can provide direction in one of 
the following ways: 


1. To reocmend to the Etevelcfment Permit Board that DPA #84447 be approved in 
its present form. 


2. To recotmend to the Development Permit Board that DPA #84447 be approved 
but with design improvements at modest increased cost, estimated to be 
$25,000 which can be found within the False Creek Capital Budqet. 
(Ihis option has been suggested by the False Creek Development Group and 
would go seme way to meet the expressed concerns of the Corrmunity Association) 


3. To recotmend to the Development Permit Board that DPA #84447 be not approved in 
its presently proposed form and that a new design be prepared with a view to 
maintaining the park area and providing the parking wholly or largely below 
grade . 

(This option would necessitate additional funding of about $300,000, and 
requires a report back to Council on source of funds) 

Whichever option is selected, an acceptable plan for the provision of 5 acres of 
public open space will be required. 

The City Manager submits the foregoing report of the Director of > 


OR 


OR 


Planning for Council' 


S CONSIDERATION. 



MANAGER'S REPORT 


DATE 1979 Q8 2Q 

TO: Vancouver City Council 

SUBJECT: Van Dusen Gardens: Sino-Himalayan Garden Proposal 
CLASSIFICATION: RECOMMENDATION 


The Director of Planning and the Director of Legal Services report as follows: 
"PURPOSE 

The purpose of this report Is to respond to concerns voiced by the Upper 
Shaughnessy Homeowners' Association regarding recent activity by the Board 
of Parks and Recreation at Van Dusen Gardens, These concerns, related 
primarily to the creation of a S1no-H1malayan Garden on the southwest 
portion of the property, are outlined In a letter dated July 18, 1979 from 
Mr. Wm. G. Robinson, a copy of which Is attached as Appendix A. 

BACKGROUND 

The Van Dusen Gardens lands were acquired by the City from the C.P.R. In 1971. 

At a Public Hearing on June 18, 1970, Council approved a rezoning of both the 
Van Dusen Gardens lands and the remaining lands to the west (retained by 
Marathon Realty) from RS-1 One-Family Dwelling District to CD-I Comprehensive 
Development District. CD-I By-Law No. 4532, enacted by Council on January 6, 
1971, permits townhouses and garden apartments on the Marathon lands and a 
Botanical Garden and uses accessory thereto on the C1ty-owned lands. 

In addition to the provisions of the CD-I By-Law, various conditions applicable 
to these sites were established by Council resolution at the Public Hearing. 
The following condition was established regarding the Botanical Garden site: 

'The detailed scheme of development to be subject to the prior 
approval of City Council on advice from the Technical Planning 
Board and Town Planning Cotrmlsslon; not to be materially 
different from the submitted plans as prepared by the Board of 
Parks and Public Recreation as received June 11th, 1970, with 
regard being given to the location, screening and treatment of 
the off-street parking area and site perimeter fencing and 
screening. ' 

Subsequent to the rezoning, the following development permits have been Issued: 

January 28, 1971 - D.P.A. #52656. The approval granted by this develop- 

nent permit Is only for the use of the site as a 
botanical garden development. All uses accessory to 
the botanical gardens (I.e. service buildings, floral 
hall, offices, lath and nature houses, etc.; off-street 
parking areas, Including screening and treatment) were 
subject to subsequent approval by the Technical Planning 
Board on application for a development permit. 

December 20, 1972 - D.P.A. #60944. To construct a 16' x 20' shelter. 

January 29, 1973 - D.P.A. #58322. To construct a 270-car off-street 

parking facility. 

March 28, 1974 - D.P.A. #64507. To construct a Floral Hall. 

May 20. 1975 - D.P.A. #69456. To construct a Forestry Exhibit. 


ANALYSIS 

On July 31, 1979, Mr. R. FbrSter, Curator, accompanied Planning Department staff 
on an inspection of the activities at Van Dusen Gardens. Mr. fbrster explained 
what was taking place In the vicinity of the old reservoir. He explained that 
nearly 10,000 cubic yards of fill had been deposited around the reservoir site. 
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Current plans call for the area to be "soft" landscaped (low maintenance). 
At the eastern portion of the reservoir the grounds are being prepared for a 
S1no-H1malayan garden display. This work has resulted 1n large bernis (mock 
alps) being created. These berms have resulted Insome loss of views to 
several houses on West 37th Avenue. 

In addition to these activities, staff were advised of proposals to develop 
a desert pavilion In and over part of the old reservoir. A 32' high glass 
roof above the reservoir Is being considered. Also proposed for the reservoir 
are a service area, washroom facilities for staff and a foreman's office. Mr. 
fbrster was advised that these structural additions would be most significant 
and require development permits. 

Another Item of concern to Mr. Robinson, as well as others In the Immediate 
area, has been the large leaf pile on the site. Complaints of odour and 
unslghtllness have been considerable. Staff were told this would only be 
temporary and that 1n the future compost would likely be brought 1n from 
Jericho Park. 

There 1s a definite concern among area residents over the development taking 
place In the reservoir area for aesthetic reasons, loss of views, and the 
anticipation of further structural and functional development 1n the reservoir. 
The berms created for the "Alpine Gardens" have blocked views. The concept plan 
of 1970, however, did not Indicate this function at this location. As well, a 
desert pavilion was not proposed for the reservoir. Similarly, the 1970 plans 
did not Indicate the lath house or service area being moved to this location. 
These modifications to the 1970 plan should be subject to a formal review via 
the development permit application process. 

There Is some difficulty 1n determining If the landscaping being undertaken 1s 
"materially different" than proposed In 1970. Unfortunately, the 1970 plans are 
very general In nature and do not Indicate proposed grade alterations, etc., for 
any of the gardens. A strict comparison of what presently exists as to that 
proposed for the gardens shows that changes have been made 1n location and design 
of functional components; however, the Director of Legal Services advises that 
Development Permit No. 52656, Issued on January 28, 1971, approved the use of this 
site as a botanical garden and that no further development permits are required 
for the gardens per se. Development permits are required for new structures and 
any other accessory uses (I.e. off-street parking) to be developed. 

As far as staff are able to determine. Council has never approved any overall 
detailed scheme of development for Van Dusen Gardens. The Initial Development 
Permit ^o. 52656) was apparently Issued based on the concept drawings displayed 
at the June 1970 Public Hearing. It appears therefore that development has 
proceeded on a somewhat flexible basis and has not been rigidly dictated by any 
"Master Plan" of development. 


In view of both historical and emerging alterations to the botanical gardens 
concept as originally considered by Council during the initial rezoning of this 
site In 1970 - 1971, 1t 1s desirable to seek a status report on this matter from 
the Park Board. This suggestion has been discussed with and 1s supported by Park 
Board staff. 

RECOMMENDATION 

The Director of Planning and the Director of Legal Services 
submit the foregoing report for the information of Council 
and recommend: 


The City Manager RECOMMENDS that the recommendation of the 
Director of Planning and Director of Legal Services be approved. 


CONCLUSION 


That the Park Board be requested to report to Council 
on the longer range concept and current status of 
Van Dusen Gardens development. " 


DELEGATION REQUEST THIS DAY ; Mr. W.G. Robinson 

Upper Shaughnessy 
Homeowners' Association 



MANAGER'S REPORT 


TO: Vancouver City Council 

SUnjKCT: Queen Elizabeth Theatre Restaurant Matters 

CLASSIFICATION: Consideration and Recommendation 


The City Manager Reports as Follows: 
Restaurant Addition 


On April 10/79 Council approved the follovd.ng recommendations : 

(a) "Approve in principle the expansion of the Queen 

Elizabeth Theatre Restaurant as outlined in the 
body of the report for the approximate cost of 
$110,000, including Consultant fees, funds to be 
provided from the 1979 Supplementary Capital 
Budget. 

(b) Authority be given to the City Manager to agree 
with Mr. Wisniewski on a mutually acceptable 
Architect to carry out a preliminary design and 
cost study for a further report back to Council. 

(c) Authorize the City Manager to amend the lease so 
that during the renewal period, starting June 1, 

1980, the monthly rentals under option (i) (See Appendix A) 
be increased by $1200, - in order to amortize 
construction costs." 

Extensive discussions have since been held with Mr. Wisniewski, the 

project architect, and the Civic Buildings Department. The City Manager 
and the Chairman of the Civic Theatres Board have also been involved in 
some of the meetings. 

The scheme resulting from these discussions is shown on the attached sketch. 

(Appendix B) It is considerably more ambitious that the original proposal > - 

2,536 sq ft instead of 1,800 sq ft, mainly because of structural and VTashroan 

needs, and it is estimated to cost $195,000 instead of the $110,000 approved by 
Coimcil. 

Mr. wisniewski strongly urges Council to proceed with the addition, and his 
letter to that effect is attached. (Appendix c ) Uie following aspects 
should be considered: 

Architectural 


The proposed addition and its effect on the plaza are considered architecturally 
acceptable by the Director of Civic Buildings and the Director of Civic 
Theatres. A development permit has been applied for and the design will have 
further scrutiny during that process. 

Operational 


Mr. Wisniewski proposes to seat 100 patrons in the extension, offering them 
moderately priced menus while continuing to serve higher priced and top 
quality meals to up to 60 patrons in the existing structure. 



August 20th, 1979 
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He is confident that the combination can be made to work to the satisfaction 
of both types of patrons, and that the overall operation can be made 
viable . 

City staff do not have Mr. Wisniewski's expertise in these matters but 
aro not convinced that the combination would bo viable. 

Economic Return to the City 


On April 10, 1979 when the addition was estimated at $110,000, Council 
agreed to proceed on the basis of amending the lease so that monthly 
payments would increase by $1,200. This would amortize the cost over 
20 years at ll*s% interest. 

To finance a $195,000 addition on the same terms would require an increase 
in monthly payments of $2,000. Mr. Wisniewski is not willing to agree 
to such an increase, and points out; 

that he has to finance in addition about $60,000 in furnishings 

and equipment, which will remain his property. 

that he would agree to a further 5-year term (1983-1988) at a rental 
of $100,000 per annum which will then in effect include sufficient 
return to amortize the addition. 

that in any event under the lease ^ the City has the option in 1980 
of taking its rent as 10% of gross, instead of a fixed dollar amount. 
If the city were to choose that option, and if the new extension 
will indeed generate a much larger volume of business, then the city 
could possibly recover ein economic return on its $195,000 investment. 

that "you can't get blood from a stone" and the city should look 
upon the extension in part as a much needed "service" to theatre-goers 
and other citizens. 

The question of whether to proceed with the expansion on the terms 
Mr. Wisniewski is proposing is s\±)mitted for Council's consideration, 
but it is not recommended that Council at this time enter into any 
commitments beyond 1983. 

Lower Floor 


On May 17, 1979, Council was informed in camera that the Vancouver Ticket 

Centre had agreed to lease the lower floor of the restaureint from the 

city, initially at $1360/month, and that Mr. Wisniewski had agreed to 

relinquish that portion of the restaurant in exchange for a reduction of 

his rental. This would have given him essentially the full benefit 

of the income from the Vancouver Ticket Centre and helped pay for the extension 

on the Plaza. 

Council approved this arrangement and also the expenditure of $10,000 to make 
certain chemges to the lower floor. 

By the time formal lease documents were prepared by the City, the Vancouver 
Ticket Centre unfortunately informed us that they were withdrawing their 
offer, since their capital costs for installing their operations in that 
space turned out to be much higher than they had estimated. 

Consequently I must now inform Council that the arrangements approved by them 
on May 17, 1979 can not be iirplemented, and Mr. Wisniewski's lease will continue 
to include the lower floor. Because of the confusion surrounding this matter, 
he has not had effective use of the lower floor during July and August, and 
I recommend that Council authorize a reduction of rental of $1000 /month for 
those two months. 

Mr. Wisniewski had been using the lower floor occasionally for Banquets, and 
regularly for a "Punchline" show on Fridays and Saturdays. Hie Liquor Control 
Board concluded that the type of show, if it includes the serving of drinks, 
should be covered by a "C" or Cabaret Licence. 
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Mr. Wisniewski's lawyer has applied for such a licence and it is 
recommended that the city inform the Liquor Control Board that they 
would have no objection to the issuance of a "C" licence for the 
Lower Floor. 

If it were granted, it may also be necessary to make some building alterations 
to satisfy requirements of Health and Fire By-laws. This would depend to 
some degree on the type of operations, and would in any event be the 
responsibility of the Lessee. 

Conclusions 


The City Manager submits for CONSIDERATION the choice between 

(A) not proceeding with the extension because of the increased size 
and cost 


(C) proceeding with the extension, but only if Mr. Wisniewski will 

agree to an increased rent starting June 1, 1980, of $2,000 / month. 


The City Manager RECOMMENDS 


(1) The Council agree to an ex gratia reduction of the rental of the Queen 
Elizabeth Theatre Restaurant by $1000 /month for July and August 1979, 
since the restaurant has not been able to use the lower floor effectively 
for these months. 

(2) That Council inform the Liquor Control Board that it has no objection 
to a "C" Cabaret Licence being issued to the Queen Elizabeth Theatre 
Restaurant for the operation on its lower floor of a "Punchline" 
type show. 


(B) 


OR 

proceeding with the extension, with the additional $85,000 being 
charged to contingency reserve , and on the terms agreeable to 
Mr . Wisniewski ; - 


That the lease be amended go that starting 

June 1, 1980, the monthly rental under option (i) 

of the lease be increased by $l,200/month. 


OR 
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MANAGER'S REPORT 


DATE August 23, 1979 


TO: 


Vancouver City Council 


SUilJECT : 


Development Permit Application #84313 - Bayshore Inn 


CLASSIFICATION: 


CONSIDERATION 


The Director of Planning reports as follows: 
"PURPOSE 

This report requests the advice of City Council on two issues which are the 
subject of the exercise of development approval discretion by the Director of 
Planning. One involves filling a portion of a waterlot. The other involves 
interpretation of the CD-I zoning as it applies to a proposed recreational 
facility. 

BACKGROUND 

This proposal involves the 12.5 acre land and water lot site north of Georgia 
between Bi dwell and Cardero Streets. The proposal consists generally of: 

- landfilling of approximately 1.4 acres 

- seawall construction 

- a 8,750 sq.ft. seafood restaurant 

- a recreation complex of 35,306 sq.ft. including 4 tennis courts, 2 squash courts, 
and 2 racquet courts 

- a 200-berth marina including a 1008 sq.ft. marina office building 

- additional accessory parking of 161 spaces 

It is intended as an expansion of the existing Bayshore Inn's facilities and is 
an interim development geared to augment hotel operations for 10 to 15 years. 

This basic proposal has been the subject of pre-development permit application 
meetings between representatives of Western International Hotels and the Mayor's 
office early this year, as well as meetings in 1978 with Council's Special Com- 
mittee on the Entrance to Stanley Park. Staff have been co-ordinating these prop- 
osals with those for the adjoining Harbour Park site. They were recently presented 
to the Planning and Development Committee on July 12th at which time the amount of 
filling was discussed and no adverse recommendations made. 

The substance of the existing CD-I zoning is considered outdated in relation to 
more recently adjoining West End, Downtown, and Central Waterfront District zonings. 
It is also anomalous in that the Director of Planning, rather than the Development 
Permit Board, is the approving authority. 

The application was referred by the Director of Planning for the advice of the 
Development Permit Board and Advisory Panel on August 7, 1979. This opinion has 
been minuted as: 


Mr. Gjernes believed the Bayshore had done a good job' in"that area 
of the city. Although he did not particularly like the design of 
the recreation buildinq he believed it was a use ancillary to the 
hotel and they were entitled to have it. He believed that the 
Director of Planning was being unreasonably harsh. 

Mrs. Hebenton considered the Bayshore complex to be somewhat of a hodqe- 
podqe and she did not believe the tennis court building and some 
more parking would enhance the area. She understood why they wished 
to do this but would not be happy to see it allowed. 

Mr. Cardew considered this to be a contentious issue, even just the 
design of the buildings. He believed the course of going to Council 
was the right one. 


II 


Mr. Curtis did not disagree with reporting to Council ... (further opinions 
were expressed on parking and street widening.) 


Mr. Purdy supported the improvements to the waterfront. He believed 
the City had been remiss in not providing a public walkway and he 
holieved that once the walkway Is developed its potential will bf> 
roiiUzofl. Ilf support.rd the imfir'Vvoiiirnt'. for tho marina and thi- po'. itii)ii 
viiih roqard t.n p<\rK1nq. He hofiod tint, ovor the yc.irs the m.i'.sivf <\inount. 
of land taken up with parkinq would have somethinq done about it, notinq 
that elsewhere parkinq is required to be underqround. With reqard to 
the desiqn of the recreation buildinq - he realized that amenities 
helped hotels hut in view of the location he was disappointed that 
somethinq better could not be achieved. We wished the buildinq could 
be located elsewhere and he was very unhappy with the desiqn. 

The Chairman noted that the foregoing comments would be included i> 
the report to Council.* 

ANALYSIS 
Filling 

There is no formal filling policy for this site. Staff would note that in the 
adjacent Central Waterfront District the consideration of alteration of the 
existing shoreline Is premised upon the principle of preserving the existing 
overall water area and a demonstrable public benefit such as: 

- a major open space 

- Improved tidal movement or water quality 

- Improved safety or appearance of shoreline 

- accomnodatlon of port facilities 

Staff feel that the amount of filling proposed In this location Is acceptable 
for the following reasons: 

- It will Improve tidal flushing action 

- the seawall has been co-ordinated so as to align with current 
proposals for the contiguous Harbour Park site 

- a public walkway Is provided along the proposed seawall which would 
be a link In the desired waterfront walkway system. 

Navigable Waters Protection Act approval was given, September 14, 1967, to fill 
almost completely to the Harbour headline. Staff would now consider this In- 
appropriate. However, with completion of the limited filling currently proposed, 
a new NWPA application would be required for any additional filling. The City 
would be able to Influence the outcome of such further application. The Coast 
Guard Is presently seeking the advice of the City on this current proposal. 

The Development Permit Board and Advisory Panel's advice to the Director of 
Planning has been quoted above. On recei'pt of the foregoing advice of staff, the 
applicant and the following two advisory bodies, one member indicated support tor the 
proposed waterfront Improvements. There were no recommendations to oppose 
the proposed filling. 

Two submissions were received by the Development Permit Board at Its meeting on 
August 7. The Save-the-Entrance-to-Stanley Park Committee Indicated basic 
opposition to the filling of publlcly-ov/ned (NHB) waterlots. The Vancouver 
City Planning Commission also submitted the following statement: 

"THAT the Vancouver City Planning Commission is opposed to any fill 
in waterfront areas if it results in a net loss of water area." 

The Director of Planning feels the principle that fill should only occur where 
there is an equal excavation Is a good one. Rigid enforcement is however probably 
unworkable and may not lead to results in the best public interest. It is noted 
that a co-ordinated excavation of approximately .75 acres is currently proposed 
for the Harbour Park site. The Director would be prepared to approve the current 
proposals for waterfront Improvement. 

Recreation Complex 

The Director of Legal Services had Indicated that although tennis and racquet courts are 
not specifically listed within the existing CD-I zoning, they are proposed as a complement 
to the hotel operation, and may therefore be construed as a part of the hotel use. It 
is, however, considered to be within the discretionary authority of the Director of 
Planning to refuse this use. 
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The design of the complex has been the focus of considerable concern. Staff, 
on August 1, 1979, advised that: 

"the proposed structure is quite massive and would be quite visible 
from Georgia Street. It is recognized that effort has been made by the 
architect to break up the roof line to make the massing more visually 
interesting. However, the type of exterior finishes would be most 
important to achieve the intended effect. Further clarification of all 
exterior finishes to the satisfaction of the Director of Planning in 
consultation with the Urban Design Panel is necessary and is recommended." 

The Design Panel, on August 2, advised: 

"The Panel felt that the design of the restaurant was acceptable. 
However, the design of the tennis facility was considered un- 
acceptable in that it constituted a massive, barn-like structure 
that will be incompatible with the existing Bayshore buildings and 
inappropriate on Georgia Street, a major thoroughfare and entry point 
to the city. The Panel feels strongly that the tennis facility should 
be REFUSED. 

The Panel asked that more major trees be incorporated in the parking lot." 

The Director of Planning notes that the recreation complex is only partly 
intended for use by hotel guests. It is physically removed from the hotel 
and is not of a design or scale one normally associates with the operation 
of a hotel. Therefore, it is concluded that while it may be legally 
interpreted as falling within the permitted uses of the CD-I Zoning By-law, 
it is not in keeping with the intent of that by-law. Having regard to the 
advice of the Design Panel, and the Development Permit Board and Advisory 
Panel, the Director of Planning is prepared to refuse the recreation 
complex as submitted. 

CONSIDERATION 

Before making a decision, the Director of Planning seeks the opinion of City 
Council, as representatives of the public, upon the contentious aspects of 
this development application. In the absence of a strong contrary opinion or 
information, the Director of Planning is currently inclined toward: 

A. Approval of filling and related waterfront improvements as 
proposed. 

B. Refusal of the recreation complex. els proposed. 


The City Manager submits the foregoing report of the Director of Planning for 
the CONSIDERATION of City Council. 



MANAGER'S REPORT 


DATE 79.08.16 

TO: Vancouver City Council 

SUBJECT: Strata Title Conversion Application - 

1902-10 Stephens Street 

CLASSIFICATION: CONSIDERATION 


The Director of Planning reports as follows: 

"An application has been received from Mr. Paul Hammond, of Traham 
Developments Ltd., owners of 1902-10 Stephens Street (Lot A of 4, 
Block 10, D.L. 192) to convert this existing five unit multiple 
conversion dwelling to strata title ownership." 


SITE DESCRIPTION 

The site is zoned RT-2A Two-Family Dwelling District, and a multiple conversion 
dwelling, resulting from the conversion of a building which was in existence 
prior to December 6, 1977, 1s developed on the site as a conditional use. 

In terms of the history of the site. City files indicate only that a building 
did exist prior to the issuance of a building permit in March, 1929, which per- 
mitted the alteration of a store on the ground floor of the building into a 
suite. The permit stated that there were then 7 suites in the building. 

On May 1, 1979, Development Permit No. 83838 was issued, permitting alterations 
"to reduce the number of existing dwelling units from seven (7) to six (6), 
having three (3) dwelling units on the first storey, two (2) dwelling units on 
the second storey and one (1) dwelling unit on the third storey, for the life 
of the building. The permit was subsequently changed through a minor amendment 
on May 15, 1979, to reduce the number of units to five (5). Building Permit 
No. B93955 was also issued on May 15, 1979, for these alterations. The develop- 
ment previously provided no parking, and the applicant proposed to provide two 
enclosed parking spaces off Stephens Street. 

The site has a frontage along Stephens Street of 19.507 m (64 feet) and a depth 
of 18.288 m (60 feet) along West 3rd Averue for a total site area of 356.736 
(3,840 square feet). There Is no developed secondary access. See Appendix 'A' 
for the location of the site. 

APPLICANT'S SUBMISSION 

The applicant has submitted the following Information: 

1. Plans of proposed strata development; 

2. Letter from P.L. Hammond, part owner of Traham. Developments Ltd., outlining 
the circumstances leading to this application and Including a copy of 
Building Permit No. 93955. Letjter not dated but was received by the 
Planning Department on August 15, 1979, attached as Appendix 'B'; 

3. Letter of application from Mr. Byran Gibson, solicitor, dated August 15, 1979, 
stating that the building Is vacant due to the proposed renovations, attached 
as Appendix 'C ; 

4. Copies of the "Termination Notice to Tenant" sent to each tenant as required 
under Section 18(1) (g) of the Residential Tenancy Act*; 

5. Further letter of explanation from Mr. Byran Gibson, solicitor, dated August 
15, 1979, attached as Appendix 'D'. 


*0n file with the City Clerk's Office for Information 
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Board of Administration, January 29, 1971 (FINANCE - 4) 


CONSIDERATION 

5 . Approval of Capital Expenditure 

for Completion of Forum Building Renovations 
at Pacific National Exhibition 


The Director of Finance reports as follows: 

"The agreement between the City and the Pacific National 
Exhibition requires City Council approval of all capital 
expenditures at the P.N.E. 

The General Manager of the P.N.E. in a letter dated January 
21st advises that the Finance Committee and the Board of 
Directors of the P.N.E. have approved the final stage of the 
Forum Building Renovations to cost $285,000. 

Council approved the first stage at an estimated cost of 
$300,000 on September 8, 1970, and the P.N.E. are now 
requesting approval of the final stage estimated to cost 
$285,000, the funds to be provided by the Pacific National 
Exhibition from their Reserves." 

Your Board submits the request of the P.N.E. for 
approval of capital expenditure from P.N.E. funds on the final stage 
of the Forum Building Renovations, at an estimated cost of $285,000, 
for the consideration of Council. 

(Copies of P.N.E. letter dated January 21, 1971, are 
circulated for the information of Council.) 


******* 


FOR ADOPTION SEE PAGE(S) J?3f.5"r:.fc... 
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DIRECTOR OF PERMITS AND LICENSES 

With regard to the condition of the building, the Director of Permits and 
Licenses states that the renovation to the existing building was approved 
under Building Permit No. 93955 and would raise the building to conform 
with all relevant City By-Laws. If all work 1s completed In compliance 
with the approved Building Permit, to the satisfaction of the Department 
of Permits and Licenses, the development Is approvable for strata title 
conversion. 

DIRECTOR OF SOCIAL PLANNING 


Based on the available information, there Is no means of determining at 
what point prior to May 15, 1979, Traham Developments Ltd. decided to 
convert their property at 1902-10 Stephens Street to Strata Title. 
However, this case, in which tenants were evicted to make way for major 
renovations under the provisions of the Residential Tenancy Act, and which 
is now before the City as a Strata Title Conversion Application, represents 
a contravention of the letter and intent of those sections of the City's 
Strata Title Conversion Regulations designed to give tenants a voice in 
the conversion application process. 

As approving authority, under Section 5 of the Strata Title Act, Council 
may, in approving or refusing a Strata Title Conversion Application, 
consider any matters in addition to those specified under Section 5, that, 
in its opinion, are relevant. Council may not wish to approve a conversion 
where the requirements for tenant approval under the City's Strata Title 
Conversion Regulations have been avoided. 

The Director of Social Planning notes that approval of this application may 
encourage other owners interested in conversion to attempt a similar 
procedure and for this reason, the Director of Social Planning recormiends 
that the application not be approved. 


ANALYSIS 

The notation on building permits with the reference "strata title" was 
initiated on the advice of the Director of Legal Services in response to an 
interpretation of Section 5 of the Strata Titles Act by the Superintendent 
of Insurance (the provincial agent responsible for the administration of the 
Strata Titles Act), that unless the bulldi.ig permit for a building which 1t 
is contemplated to be stratified does not so indicate, then stratification 
would require the approval of City Council. While the Director of Legal Services 
was not in total agreement with this interpretation, 1t was agreed that the City 
would place a notation on building permits at the time of Issuance to the effect 
that the applicant intends to stratify the building. This notation was to be 
placed on the building permit at the request of the applicant. 

Therefore, while a staff member did place the notation on the specific building 
permit in question, this notation does not constitute any form of approval from 
the City of Vancouver, and has been placed on building permits only to show that 
the applicant intends to strata title the development. In terms of strata 
titling only, a new development would require no approval from the City of Van- 
couver for registration of the strata plan. For an existing building which may 
be undergoing renovations (therefore requiring a building permit) approval would 
be required from City Council, pursuant to Section 5 of the Strata Titles Act. 

This application, because of the apparent misunderstanding or the exchange of mis 
information between the applicants and staff, has been dealt with expeditiously; 
however, there is no provision under the Strata Titles Act in which this applic- 
ation could be approved without specific approval by Council as the Approving 
Authority. The requirements for Council approval are clearly specified in the 
Strata Titles Act. 

As proper notification has been given under Section 18(1 )(g) of the Residential 
Tenancy Act "where a landlord bona f1de requires residential premises for the 
purposes of renovation, where the rentalsman orders that vacant possession of 
the residential premises is reasonably necessary to conduct and perform the 
renovation...", the Director of Planning recorrmends that this application be 
approved. 
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RE COMMENDATION : The Director of Planning with the concurrence of the 
Director of Permits and Licenses and the Director of 
Legal Services, recommends that 


This application be approved, thereby permitting the conversion 
of the premises at 1902-10 Stephens Street (Lot A of 4, Block 10, 
D.L. 192) to strata title ownership consisting of five (5) strata 
lots, subject to the following condition: 

A. That a certificate of approval (Form 10) shall not be issued 
by the Approving Officer until: 

(i) this building substantially complies with the applicable 
City By-Laws to the satisfaction of the City Building 
Inspector at no cost to the City; or 

(ii) the applicant posts a bond for the total cost of 
completing (i) above. 


The Director of Social Planning recommends that the 
application not be approved on the basis that approval 
of this application may encourage other owners interested 
in conversion to attempt a similar procedure. " 


The City Manager submits for CONSIDERATION the choice between: 


A. Approving the application subject to condition A, as recom- 
mended by the Director of Planning, Director of Permits and 
Licenses and Director of Legal Services. 


B. Not approving the application, as recommended by the 
Director of Social Planring. 


OR 




MANAGER'S REPORT 
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DATE 


TO: 


Vancouver City Council 


SUBJECT: Lands 1n the Vicinity of West 75th Avenue and Angus Drive 

CLASSIFICATION: INFORMATION 


The Directors of Planning and Finance, the Ecofiomlc Development Officer, the 
City Engineer and the Superintendent of Parks and Recreation report as follows: 


" BACKGROUND 

On June 26, 1979 Council had before 1t a report of the Standing 
Committee of Council on Planning and Development dated June 14 and 
June 21, 1979 on a rezoning application by Mr. B. Rice of C. F. 
Roberts and Partners, on behalf of Horner Developments Ltd., request- 
ing a rezoning of lands on the southwest corner of West 75th Avenue 
and Angus Drive from M-1 Industrial District to CD-I Comprehensive 
Development District for the purpose of developing a 104 - unit town- 
house and apartment complex. Following several delegations and 
discussion. Council approved the following two recommendations of the 
Committee; 

A. THAT the rezoning appllcjstlon by Horner Developments to rezone 
land at the southwest corner of 75th Avenue and Angus Drive 
(Lot 3) be forwarded to Public Hearing; 

B. THAT the concept plan described In the report of the City Manager 
dated June 19, 1979, be submitted for information at the Public 
Hearing arranged to deal with the rezoning application submitted 
by Homer Developments Ltd. 


Following Council's resolution of June 26, 1979, staff have met to 
further refine the concept plan earlier recommended to Council and 
referred to In resolution 'B' above. This report provides further 
detail on this conce^)t plan and will be brought forward for the 
information of Council and the public at the Public Hearing for the 
Horner Developments Ltd. application, scheduled for Thursday .Sept- 
ember 13, 1979. 


PURPOSE 
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THE CONCEPT PLAN 

The concept plan recommended to Council In the City Manager's Report 
of June 19, 1979 Is shown belowr 



Refinements to this concept plan have focused on the following three 
aspects which will be presented Individually: 

a) General design concepts for high-quality Industrial development on 
both the City-owned bottom lands north and south of W. 75th Avenue 
(presently zoned M-2 Industrial District) and the Steel Bros. /Horner 
site on the southwest comer of W. 75th Avenue arid Angus Drive 
(presently zoned M-1 Industrial District); 

b) Cost of acquiring the bottom lands west of Angus Drive and generally 
outlined as 'park' In the concept plan, these lands being presently 
zoned RA-1 Limited Agriculture District; 

c) General design concepts for both the upland park area (presently 
City-owned and designated park reserve) and the bottom land park 
area. Including provision 6f a waterfront walkway. 
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Hlgh-Quallty Industrial Development 

The achievement of a h1gh-qualUy Industrial development will require 
much further detailed co-ordlnaiion of planning, engineering, marketing, 
financial, Parks Board and local area objectives. 

As a basis for further developing the preferred concept and examining 
Implications and alternatives, the following list of objectives Is felt 
to be Important 1n describing the context for design. 

General Urban Design Objectives: 

1. Provide for orderly, functional and high-quality development of 
Industry. 

2. Maintain view of water from crest Of bluff. 

3. Form compatible Interface between Park and Industry, and where 
applicable. Industry and Residential, giving consideration to 
vehicular traffic, noise, air and visual pollution, and built form. 

4. Maximize and develop public access to water's edge and provide 
for Its future extension. 

5. Encourage visual and functional continuity of park system, noting 
the necessity of co-ordination with the Parks Board. 

With respect to landscaping, the need to co-ordinate arrangement 
and species on both private and public land should be emphasized. 

6. Provide for an appropriate circulation system which recognizes the 
distinct needs of park access, residential and industrial traffic. 

While further study and co-ordination will be required to provide tnore 
definite direction and the consensus of those Involved , consideration of 
the above objectives has led to a series of "DRAFT DESIGN GUIDELINES" for 
discussion purposes. These are attached as Appendix A. 

Their application to the area In question Is Illustrated In several 
options, attached as Appendices B, C and D, which examine their 
feasibility and provide a vehicle for further discussion. 


Park Land Acquisition 

The Properties Division has estimated that It would cost $1.2 million 
to acquire the RA-1 lands from the western boundary of the Horner 
property to the eastern boundary of Lot B and south of the escarpment. 
The acquisition would Involve negotiating with 6 owners for 10 parcels 
of land (including 2 lots owned by Mr. Homer). 

It is anticipated that the acquisition could Involve difficult 
negotiations as some owners may be concerned with the Impact that the 
park development could have on their upland properties and may wish to 
protect their privacy. It should also be noted that a major portion 
of the required lands are held by one owner. Hopefully, acquisition 
will not require expropriation, which would significantly extend the 
time required to complete the assembly. 


Park Development 

Park Board staff have Indicated the following general uses to be 
accommodated within the Upland and Lowland park areas: 

Upland Park : lookout area, picnics - seating; nature study 

Lowland Park : playing fields; games area; picnic - parking; kite flying. 
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In addition, the following principles have been proposed: 

vehicular access and off-street parking within the site should be 
restricted to the periphery of the lowland park; 

public access within the park should be limited to pedestrian and 
bicycle traffic, except for service and emergency vehicles; 

a continuous strip of land (of varying widths to Incorporate significant 
unique natural features) should be provided along the Fraser River fore- 
shore for future incorporation Into a pedestrian walkway and bicycle path 
system; 

(Planning Department staff suggest that a minimum foreshore width of 
15.240m (50 feet) should be secured as a public right-of-way in order 
to facilitate a meaningful riverfront amenity where it abuts industry. 
Staff also strongly recommend that the G.V.R.D. sewer outfall condition 
at the foot of Angus Drive be studied to determine how a better environment 
can be achieved for the waterfront walkway.) 

a possible trade-off of park lands to industrial lands (as presently 
proposed) may be warranted if deemed appropriate after further study; 

The Superintendent of the Park Board requests that West 
75th Avenue be permanently terminated at the westerly 
boundary of Lot 3 (Horner Site) to ensure park continuity 
and lessen park user - vehicular conflict; 

(The City Engineer does not_ agree with the permanent closure of 75th 
Avenue. The City Engineer believes that long range uae patterns in this 
area are not certain and that future development of the existing paresis 
of land ;between the Arbutus Street right-of-way and the western boundary 
of the proposed park is a very real possibility. Should development of 
the southern lowlands portion of these properties occur in the future, 
such development would require legal access either along the present 
alignment of 75th Avenue or along a newly dedicated right-of-way adjacent 
to the northern boundary of the proposed park. Therefore, the existing 
right-of-way should not be turned over to the Park Board. However, in 
order to achieve the parkland objectives in this area, the Park Board 
could be given a lease or special arrangement to the satisfaction of the 
City Engineer that retains future service and access options). 

A pedestrian link from the upland park to the waterfront walkway should 
be provided. This walkway should follow or approximate Angus Drive south 

of West 75th Avenue. Particular walkway routing would be dependent upon 

the possible use of this portion of Angus Drive for vehicular traffic. 


The Manager of the Office of Economic Development 

The Manager of Economic Development advises that the draft Design Guide- 
lines require considerably more study. For example, (1) it may be 
appropriate for the maximum building height to be marginally higher than 
the proposed 20'; (2) it may be appropriate to allow a maximum building 
height relaxation to 30', over more than 20% of the permitted site cover- 
age on the property in Zone A that lies north of 75th Avenue; and (3) 
it would be appropriate to institute guidelines that do not rely so 
heavily on the Director of Planning's discretion for matters such as 
setbacks, landscaping, riverfront industrial and parking, and maintenance 
standards. 

Furthermore, while it is important that the visual attractiveness of the 
area be enhanced, it is equally important that the guidelines provide 
the industrialist/ developer with a reasonable chance of developing 
economically viable and functionally appropriate structures. The guide- 
lines represent part of the total picture. The general principles 
embodied 1n them are appropriate and can be accommodated by high-quality 
industrial development. However, it is important that the guidelines not 
be considered "fixed" at this stage. 
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SUMMARY 


Additional work will be required to develop further the preliminary design 
guidelines presented herein in accordance with the concept plan recotmiended 
to Council in the City Manager's Report of June 19, 1979. Further inform- 
ation and discussion will be required before items such as an appropriate 
vehicular routing pattern and subdivision pattern can be resolved. The 
guidelines presented in this report provide basic information regarding 
the general concept plan and are submitted for Council's information." 


The City Manager notes that no action is required of Council on this report. 
It is being submitted to Council now in order that thereafter copies can be 
distributed to affected property owners in advance of the Public Hearing on 
September 13, 1979. 

Even at the Pi±)lic Hearing, the report cannot be acted on, but serves to 
illustrate an alternative to the proposal of Mr. Horner's, which will be 
the only subject of the Public Hearing. 

Hence, the City Manager submits the report for INFORMATION of Council. 
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REPORT TO COUNCIL 


STANDING COMMITTEES OF COUNCIL 
ON COMMUNITY SERVICES AND FINANCE & ADMINISTRATION 


AUGUST 16, 1979 


I 


A joint meeting of the Standing Committees of Council on Community 
Services and Finance & Administration was held on Thursday, 
August 16, 19 79, in Committee Room No. 1, Third Floor, City Hall, 
at approximately 11:00 A.M. 


PRESENT: Alderman Rankin, Chairman 
Alderman Ford 
Alderman Gerard 
Alderman Little 
Alderman Marzari 
Alderman Puil 


ABSENT! 


COMMITTEE CLERK; 


Alderman Bellamy 
H. Dickson 


RECOMMENDATION AND CONSIDERATION 

1. Carnegie Centre - 

Management, Programming and Budget 

The Committee had before it for consideration a Manager's 
report dated August 13, 1979 (copy circulated) and a report dated 
July 30, 1979 (copy circulated) from the Director of Social Plan- 
ning in which it was reported the Carnegie Centre will be open 
October 1st, 1979. 

The report contained details of the various programs to be 
offered at the Centre, the type of management and staffing, 
provision for an appointed advisory committee and a proposed 
operating budget totalling $352,000 for the full year of 1980. 
Actual operating cost would be $307,000 as an amount of $44,500 
is to be transferred from the Downtown Eastside Recreation Project 
and The 44. 

The Director of Social Planning concluded his report with 
six recommendations covering the management, budget, program and 
staffing (including hiring of a manager) . 

In his report, the City Manager recommended approval of the 
Director of Social Planning 's recommendations which call for the 
Centre to operate 12 hours per day, 7 days a week. The City 
Manager, in his report, recommended that if Council wishes to 
reduce the operating hours, it should esteiblish the reduced level 
and refer development of a revised budget back to the City Manager 
and Director of Social Planning for report. 

Appearing before the Committee on this matter were the City 
Manager, the Director and Deputy Director of Social Planning, 
the Director of Civic Buildings Department with his Division Head 
of Building Management, representatives of the Director of Finance, 
a representative of the Park Board and members of the Carnegie 
Centre Advisory Committee. 

The Deputy Director of Social Planning, Doug Purdy, reviewed 
the report, explaining the recommendations represent a consensus 
of opinion from the Advisory Committee. He noted the Centre would 
serve the residents of the Gas town. Downtown Eastside and Strath- 
cona areas and that while there is a relatively small population 
of about 20,000 in the area, the residents have greater than 
average needs for the types of programs to be offered at the 


Continued . . . 
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Report to Council (1-2) 

Standing Committees of Council on 

Community Services and Finance & Administration 

August 16, 1979 


Clause No. 1 Continued 


Centre in the areas of recreation, culture, education, etc. 
He said the building should be operated 12 hours a day, 7 days 
a week, and added that while the budget appears to be large, it 
is no larger than most other community centres many of which 
have revenue generating programs within them. He pointed out 
both the Park and Library Boards have endorsed the operating and 
management proposals . 

At the commencement of the Committee's discussion, a motion 
was put to approve the recommendations of the Director of Social 
Planning; however, some members of the Committee expressed 
reservations on two of the recommendations. These members felt 
the operation should be reduced to 8 hours per day, 6 days a 
week and this operation, following a reassessment, could be 
expanded if a need for longer operating hours is proven. 

Concern was also expressed over the Director of Social 
Planning 's proposal to name certain conununity organizations 
each of which would name two representatives to the Carnegie 
Centre Advisory Committee. It was suggested Council could call 
for nominations and Council itself should appoint the individuals 
to the Advisory Committee in order to ensure the Committee 
membership adequately represents the residents of the area. 

Another suggestion made with respect to the Advisory Com- 
mittee was that the Centre could have a membership and the 
members could elect representatives to the Advisory Committee 
rather than for Council to appoint them. 

The Deputy Director of Social Planning and the Director of 
Civic Buildings answered a number of detailed questions regarding 
the operating budget during which it was admitted there is some 
potential for programs at the Centre to generate revenue, but 
this remains an unknown factor. The Deputy Director of Social 
Planning indicated there could be some rental revenue from 
Vancouver Community College and the budget could further be 
reduced through C.A.P. cost-sharing from a senior level of 
government on at least one of the staff positions. The Deputy 
Director of Social Planning indicated that if these additional 
sources of revenue are realized, the total operating budget may 
be reduced closer to the Social Planning Department's original 
projections on operating cost of about $259,000. 

During discussion of the financial aspects, it was noted 
the Centre will cost $109,000 to operate for the balance of 
1979, but this figure is based on a 12-hour, 7 days a week 
operation and would be less if the hours are reduced. 

The City Manager suggested the Committee could add an addi- 
tional recommendation to the six proposed by the Director of 
Social Planning by requesting a report before the end of the 
year on any additional sources of revenue which might offset 
operating costs in 1980. 

Amendments were introduced to the motion to approve the 
Director of Social Planning 's recommendations. These amendments 
were to reduce the operating hours to 8 hours per day, 6 days a 
week and to provide for a Council-appointed Advisory Committee 
with a member of Council to be included on the Committee. 
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Standing Committees of Council on 

Community Services and Finance & Administration 

August 16, 1979 


Clause No. 1 Continued 


Following further discussion, it was 
RECOMMENDED 

A. THAT the Carnegie Centre be under the manage- 
ment of the Director of Social Planning for an 
interim period of two years, following which 
management and auspices will be reviewed. 

B. THAT annual budgeting for the cultural, library 
and recreation services be carried out by the 
Director of Social Planning, in consultation 
with the Directors of Library Services and 
Recreation Services, consistent with the City's 
operating budget preparation and review process. 

E. THAT City Council approve the hiring of the 
Carnegie Centre manager 30 days prior to the 
opening of the building (estimated to be 
October 1st, 1979) to carry out the following 
tasks ; 

(a) participate in the hiring of full time 
and permanent part-time staff hired by 
the Park Board, Library Board and Civic 
Buildings Department; 

(b) begin discussions with staff, agencies, 
community groups and local residents 
regarding specific programs for the 
facility; 

(c) prepare for the opening of the building. 

F. THAT City Council, Library Board and Park Board 
endorse the participation of the Carnegie Centre 
Advisory Committee in the selection of the manager 
and all full time staff, on the understanding that 
the sponsoring agencies (e.g. City, Park Board, 
Library Board) make the final hiring decisions. 

G. THAT the Director of Social Planning report 
through the City Manager with a full detailed 
report before the end of 1979 and every six 
months thereafter on the full operation of the 
Carnegie Centre, such reports to include additional 
sources of revenue for the operating budget and 
usage of the Centre. 


CONSIDERATION 

TIE VOTES resulted on the following and they are submitted 
for Council's CONSIDERATION: 

C. (i) THAT the operating hours of the Carnegie , 
Centre be 8 hours per day, 6 days per week, and ' 
the development of a revised budget be referred 
to the City Manager and Director of Social Plan- 
ning for report to Council. 

- TIE VOTE 
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BOARD OF ADMINISTRATION 
PERSONNEL MATTERS 

SUPPLEMENTARY REPORT JANUARY 29, 1971 

RECOMMENDATION 

1 . Auto Allowance - 

Four Positions of Personnel Technician, 
Personnel Services Department. 


The Director of Finance reports as follows: 

"On January 6, 1971, Council approved the establishment of two 
new temporary positions of Personnel Technician I for six 
months in connection with the Job Evaluation Survey of the 
Outside Classifications. The incumbents will be spending the 
majority of their time conducting job audits with employees 
in the field. The transportation problems are such that if 
City cars were used, two cars would be tied up virtually 
every day for six months. I, therefore, recommend that an 
auto allowance of lit per mile, commencing February 1, 1971, 
be granted for the positions under Personnel Regulation 25-2, 
'Intermittent Auto Allowance' . 

In addition, two permanent Technicians will be actively in- 
volved in the survey - Mr. B. B. Lucas, Personnel Technician I, 
and Mr. D. H. Pollard, Personnel Technician II. Mr. Lucas will 
perform duties similar to those of the temporary Technicians 
on a full time basis for the duration of the survey. Mr. 
Pollard has supervisory responsibility for the survey and will 
have to make frequent field checks on the audits performed. 
In addition, both these men will be conducting re-audits in 
connection with the Appeal procedure once the basic Survey is 
finished. I, therefore, recommend that car allowance also be 
granted to these two positions under the same Regulation, for 
a temporary period beginning February 1, 1971, and ending 
October 31, 1971, or until such earlier date by which the 
survey is completed." 

Your Board RECOMMENDS that the above recommendations of the 
Director of Finance be adopted. 

CONSIDERATION 

2 . Leave of Absence With Pay - 

Mr. Neil Ellett, Finance Dept. 

The Canadian Soccer Football Association has written advising 
that Mr. Neil Ellett, a City employee in the Revenue and Treasury 
Division of the Finance Department, has been selected as one of thirty 
amatuer players from which the Association will form the Canadian 
National Soccer Team. 


Cent ' d . 
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C. (ii) THAT City Council approve the programming 
and staffing structure as shown in the body of 
the July 30, 1979 report from the Director of 
Social Planning (1979 $109,290.00, including one 
time costs of $26,020 .00, and full year 1980, 
including inflation, of $307,397.00) and approve 
the provision of funds for the period September 
1st to December 31st, 1979, with the source of 
funds being Contingency Reserve, subject to the 
classification of the staff positions by the 
Personnel Services Department. 

- TIE VOTE 

D. (i) THAT Council approve the establishment of 
the Carnegie Centre Advisory Committee to be 
appointed by Council and to include one Alderman 
to advise the manager of the Centre regarding 
management policy and programming. 

- TIE VOTE 

No vote was taken on the following and it is submitted to 
Council for CONSIDERATION: 

D. (ii) THAT City Council approve the following 
composition for the Carnegie Centre Advisory 
Committee: two representatives from each of 
the following organizations and/or sub- 
communities - the Downtown East side (DERA) , 
Strathcona (Setacona) , local Chinese Community 
(Chinese Benevolent Society) , local Japanese 
Community (Tanari Gumi; and local native Indian 
Community (Vancouver Indian Centre) . 


The meeting adjourned at approximately 12:00 Noon, 


fOR COUNCIL ACTION SEE PAGE(S)'79S^...- 


tdANAGER'S REPORT 

DATE August 21 , 1979 

TO: Vancouver City Council 

SUBJECT: Carnegie Community Centre Operating Budget 

CLASSIFICATION: INFORMATION 

The Directors of Finances, Social Planning report as follows: 

"On August 16, 1979, the joint committees of Community Services and Finance 
gave consideration to the issue of the operating hours .of the Carnegie 
Community Centre and examined two basic options: 

1) Seven day a week operation from 9 A.M. to 9 P.M. (84 hours) 

2) Six days a week operation (closed Monday) from 1 P.M. to 9 P.M. 

(48 hours.) 

The Conmittees ' deliberations resulted in a TIE vote. 

The purpose of this report is to show the -net- operating costs to the City under 
the two options, to facilitate Council's consideration of the issue of operating 
hours. In addition to reflecting the savings from the reduction in the operating 
hours, the enclosed budget is also reduced to reflect the savings which may be 
realized from cost-sharing of administrative costs under the Canada Assistance 
Plan (this cost-sharing does not change under the two options). 

The result of the analysis indicates that the cost savings to be realized from 
reducing the hours of operation from 84 hours/week to 48 hours/week total 
$47,593. (in 1979 dollars) 

It should be noted that the reduction in the Reading Room operations only 
amounts to 8 hours as it was only originally proposed to be open from 1 P.M. to 
9 P.M. for all days. 


CARNEGIE CENTRE PROPOSED OPERATING RlinGFT 




1979 
Oct. 1 -Dec. 31 

1980 
12 Months 

ADMINISTRATION - SALARIES 

9AM-9PM 
7 Days 
per week 

1PM- 9PM 
6 Days 
per week 

9AM-9PM 
7 Days 
per week 

1PM-9PM 
6 Days 
Der week 

1 Director (P.G.27) 7 months 
1 Facility Clerk (P.G.15) 
1 Information Clerk (P.G.ll) 
Part Time Admin. Staff 

$ 6,980 
3,132 
2,751 
1,053 

$ 6,980 
3,132 
2,751 
1,053 

$22,512 
13,464 
11,832 
4,632 

$22,512 
13,464 
11,832 
4,632 

Fririqe Benefits 12% 

13,916 
1,670 

13,916 
1 ,6,70 

52,440 
6,293 

52,440 
6,293 

Total Salaries & Fringe Benefits 

$15,586 

$15,586 

$58,733 

$58,733 

Less C.A.P. Cost Sharing 

(30% of Admin. Salaries & F.B.) 

(4,675) 

(4,675) 

(17,620) 

(17,620) 

Total Salaries & F.B. net of C.A.P. 

$10,911 

$10,911 

$41,113 

$41,113 

ADMINISTRATION SUPPORT COSTS 





Office Supplies and Services 

Transportation 

Telephone 

$ 750 
50 
500 

$ 750 
50 
500 

$ 3,000 
200 
2,000 

$ 3,000 
200 
2,000 

Total Administration Support Costs 

$ 1,300 

$ 1,300 

$ 5,200 

$ 5,200 

Total Recurring Administration Costs 

$12,211 

$12,211 

$46,313 

$46,313 

ADMINISTRATION NEW & NON RECURRING 





Telephone Installation 
Total Administration NNR 

$ 650 
650 

$ 650 
650 



Total Administration Costs 

$12,861 

$12,861 

$46,313 

$46,313 
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1979 

Oct. 1 - Dec . 31 

9AM-9PM 1PM- 9PM 
7 days 6 days 
per week per week 


1980 

12 M onths 

9AM-9PM 1PM- 9PM 
7 days 6 days 
per week per week 


BUILDING MAINTENANCE 


SALARIES 


1 B. S.W.I. (P.G. 14/3) 

3,225 

3,225 

13,872 

13,872 

1 B. S.W.I. (P.G. 14/3) 

3,225 

3,225 

13,872 

13,872 

1 B. S.W.I. (P.G. 14/3) 

3,225 

3,225 

13,872 

13,872 

1/2 B.M.M.II (P.G. 16/3) 

1,749 

1 ,749 

7,512 

7,512 

1/6 Stationary Engineer (P.G. 19/3) 

667 

667 

2,868 

2,868 


12,091 

12,091 

51,996 

51,996 

Fringe Benefits 12J$% 

1 ,511 

1,511 

6,500 

6,500 


$13,602 

$13,602 

$58,496 

$58,496 


Temporary Help 
Fringe Benefits 
Overtime 


TOTAL BUILDING MAINTENANCE, 
SALARIES AND FRINGE BENEFITS 


4,755 
380 
500 

5,635 


984 
79 
500 


1 ,563 


$19,237 $15,165 


20,448 
1 ,636 

U-52 

24,236 


4,248 
340 
2J52 

6,740 


$82,732 $65,236 


SUPPORT COSTS 


Fuel 

2,000 

1 ,370 

8,800 

6,278 

Light and Power 

5,000 

3,281 

24,000 

17,123 

Water 

100 

100 

400 

400 

Scavenging 

-iOO 

600 

2,400 

2,400 

Pager Rental 

55 

55 

240 

240 

Towel and Mop Service 

125 

125 

520 

520 

Janitorial and Washroom Supplies 

250 

250 

1,200 

1,200 


$8,130 

$5,781 

$37,560 

$28,161 


BUILDING MAINTENANCE 


Electrical and Fire Alarm 

700 

700 

2,800 

2,800 

Elevator 

200 

200 

900 

900 

Heating and Ventilation 

600 

600 

2,800 

2,800 

Carpet, Drapery, Venetian Blind Cleaning 250 

250 

1 ,000 

1,000 

Repairs and Painting 

1 ,250 

1,250 

5,000 

5,000 

Snow Clearing 

250 

250 

500 

500 


$3,250 

$3,250 

$13,000 

$13,000 

ADMINISTRATION 





1/2 Clk/TypII (PG 9)(inc1 .fringe bene.) 

1 ,500 

1 ,500 

5,800 

5,800 

Insurance 

600 

600 

2,400 

2,400 

Maintenance Equip. New & Non Recurring 

8,370 

8,370 



Equipment Repair & Replacement 

150 

150 

600 

600 


$10,620 

$10,620 

$ 8,800 

$ 8,800 

TOTAL BUILDING MAINTENANCE COSTS 

$41,237 

$34,816 

$142,092 

$115,197 
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1979 

Oct. 1 - Dec. 3 1 

9AM-9PM 1PM-9PM 
7 days 6 days 
per week per week 


1980 
12 Months 

9AM-9PM 1PM- 9PM 
7 days 6 days 
per week per week 


RECREATI ON AND CULTURAL 
SALARIES 


1 Recreation Programmer (PG20/3) 
1 Recreation Programmer (PG20/3) 
Part Time Rec. Program Staff 

4,170 
4,170 
4,998 

4,170 
4,170 
3,598 

17,928 
17,928 
2K392 

17,928 
17,928 
15^292 

Fringe Benefits 

13,338 
1 ,600 

11,938 
1 ,285 

57,248 
6,870 

51,148 
5,525 

TOTAL SALARIES 

$14,938 

$13,223 

$64,118 

$56,673 

SUPPORT COSTS - Supplies 

1 ,500 

1,500 

6,448 

6,448 

RECREATIONAL PROGRAM COSTS 





ARTS & CULTURAL ACTIVITIES 





(Including rental of 2 films/week 
plus fee for 1 live performance/ 
week and a small advertising and 
promotion budget) 

5,502 

3,961 

23,648 

16,948 

TOTAL RECREATION 

$21 ,940 

$18,684 

$94,214 

$80,069 


READING ROOM (Hours 1PM to 9PM) 
SALARIES 


1 Librarian I (PG 21/3) P.T. 
1 Library Assist. Ill (PG 12/3) 
1 Library Assist. II P.T.(PG 10/1) 
lLibraryAssist.il P.T.(PG10/1) 
1 Library Assist. I P.T.(PG 4/3) 

2,143 
3,006 
1,334 
1 ,334 
956 

2,143 
3,006 
1 ,334 
806 
476 

9,256 
12,984 
5,764 
5,764 
4,128 

9,256 
12,984 
5,764 
3,485 
2,057 

Fringe Benefits 

8,773 
1,052 

7,765 
932 

39,396 
4,728 

33,546 
4,025 

TOTAL SALARIES 

$9,825 

$8,697 

$44,124 

$37,571 

BOOKS AND PUBLICATIONS (RECURRING) 

1,752 

1 ,752 

7,524 

7,524 

TOTAL READING ROOM OPERATING COSTS 

$11 ,577 

10,449 

$51,648 

$45,095 


New and non-recurring (including 

provision for 30-40 newspapers, 

50-75 magazines and 10,000 paperbacks) 

TOTAL READING ROOM 


$17,000 $17,000 


$28,577 $27,449 



$51,648 $45,095 
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1979 


1980 



Oct. 1 

-Dec. 31 

12 months 


9AM -9PM 
7 Days 
npr wppk 
84 Hours 

1PM- 9PM 
6 Days 
npr wppk 
48 Hours 

9AM-9PM 
7 Ha v<; 
per week 
o4 Hours 

1PM- 9PM 

fi na\/<; 

\J L/C* V O 

per week 
48 Hours 

SUMMARY BY PROGRAM 





ADMINISTRATION 

4> 1 £ ) oO 1 

^ 1 C ,OU 1 

$ 46,313 

$ 46,313 

BUILDING MAINTENANCE 

41,237 

34,816 

142,092 

115,197 

RECREATION AND CULTURAL 

£- \ jytu 

IR fidR 

94,214 

80,069 

READING ROOM 

28,577 

27,449 

"il fidR 



$104,615 

$93,774 

$334,267 

$286,674 

LESS* DERP RpdiirpH Fundi nn 



(37,209) 

(37,209) 

The "44" Budget Reduced 
Funding 

(1.820) 

(1.820) 

(7,281) 

(7,281) 

NET ADDITIONAL FUNDING REQUIRED 

$93,493 

$82,652 

$289,777 

$242,184 

SAVINGS ON REDUCED HOURS 


$10,841 


$ 47.593 


The Director of Social Planning comments on the social impact of a 48-hour week: 
1. 


84 operating hours per week costs 
48 operating hours per v.eek costs 
The saving with 48 hours is 


$334,267 
286,674 
47,595 


Thus a 14% budget reduction results in a disproportionate operational time 
reduct ion of 43% - a loss of 36 hours per week. 

2. The outreach program to handicapped people in hotels and rooming houses and 
recreation outings will be reduced. 

3. Educational programming time will be cut back and an important source of 
revenues from rental fees to be paid by Vancouver Community College and the 
Vancouver School Board will be lost. 

4. Our experience has been that Native Indians, older people, businessmen and 
women, youth etc. require different program content and scheduling. Reduced 
operating hours compounds the difficulty of programming for varied population 
groups. 

5. The majority of local residents are unemployed, on social assistance or pen- 
sions and have incomes below the poverty line. Reducing the hours of operation 
at Carnegie increases the amount of time they will spend on the street, in 
beer parlours and alone in their rooms. 

6. The financial saving resulting from reduced operating hours carries with it 
an incalculable human and social cost. 

The foregoing is provided for the information of Council when 
considering the report of the Community Services and Finance 
Committees of August 16, 1979, on the funding and operation of 
Carnegie Community Centre." 


The City Manager submits the foregoing report for Council's 
INFORMATION. 


fOR COUNCIL ACTION SEE PAGE(S)7.^ 


REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


AUGUST 16, 1979 


A meeting of the Standing Committee of Council on Community Services 
was held on Thursday, August 16, 1979, in Committee Room No. 1, 
Third Floor, City Hall, immediately following the joint Community 
Services and Finance & Administration meeting, at approximately 
12:00 Noon. 


PRESENT: Alderman Rankin, Chairman 
Alderman Gerard 
Alderman Little 
Alderman Marzari 

ABSENT : Alderman Bellamy 

COMMITTEE CLERK: H. Dickson 


Adoption of Minutes 

The minutes of the Community Services Committee meeting of 
Thursday, July 26, 1979, were adopted. 


Recorded Vote 

Unless otherwise indicated, votes of the Committee on all items 
are unanimous . 


RECOMMENDATION 

1. Development Permit Application - 

Sands Motor Hotel, 1184 Denman Street 

The Committee had before it for consideration a Manager's 
report dated August 1st, 1979 on Development Permit Application 
No. 84054 at 1184 Denman Street (the Sands Motor Hotel) in which 
the Director of Planning reported as follows: 

'The above-noted Development Permit Application No. 84054 requesting 
permission to use approximately 1195 sq. ft. portion of a separate 
building at 1184 Denman Street as a cocktail lounge for the adjoining 
Sands Motor Hotel was approved by the Director of Planning on 
May 22, 1979, subject to the following conditions: 

l.(a) a report is to be first made to City Council in regard to 
a new liquor outlet; 

(b) a restrictive covenant Is to be executed satisfactory to 
the Director of Planning and Director of Legal Services 
that the approved lounge at 1184 Denman Street is to be 
operated in conjunction with the Hotel on the adjacent 
site only. 

City Council on July 10, 1979, when considering the report, resolved 
that: 

1. It had no objection to the issuance of Development Permit 
Application No. 84054 to Henriquez Associates Architects to 
use a portion of the main level of the building at 
1184 Denman Street as a cocktail lounge for the adjoining 
Sands Motor Hotel, provided that: 



Continued 
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Clause No. 1 Continued 

"a restrictive Covenant Ls executed satisfactory to the 
Director of Planning and the Director of Legal Services 
that the approved lounge at 1184 Denman Street is to remain 
under the management and operation only of the Sands Motor 
Hotel which occupies the adjacent site". 

The Director of Legal Services has informed that a covenant incorporating 
the provisicns of the resolution cannot be registered under Section 24A 
of the Land Registry Act, since the resolution deals with ownership and 
the provisions of Section 24A deal with land use. 

The Director of Legal Services also advised that, as the approval of 
the lounge also included a parking relaxation, a restrictive covenant as 
recommended was only to ensure that the parking requirements 
of the lounge will always be provided at the Sands Hotel sites, since it 
is considered that the existing hotel parking areas could absorb and 
provide the spaces for the lounge patrons. 

Acting on the advice of the Director of Legal Services, the Director of 
Planning, on July 30, 1979, revised condition Number l.(b) to read: 

"A restrictive covenant to be executed and registered satisfactory 
to the Director of Planning after consultation with the Director 
of Legal Services, ensuring that the parking in the hotel 
development on Lot E, Block 61, District Lot 185, will be 
available at all times for the use of lounge patrons." 

A new condition is to be included on the Development Permit: 

"The lounge is to be operated in conjunction with the hotel 
development on Lot E, Block 61, District Lot 185." 

The owners of the Sands Hotel have agreed to sign a covenant consistent 
with the revised condition. 

The Director of Planning therefore recommends that City Council's 
previous motion of July 10, 1979, be amended /iccordlngly. ' 


The City Manager recommended approval of the recommendation 
of the Director of Planning. 

A representative of the Planning Department appeared before 
the Committee on this matter. 

Following brief discussion, it was 

RECOMMENDED 

THAT the Council motion of July 10, 1979 reading 
as follows: 

"THAT the Director of Planning be advised that 
Council has no objection to the issuance of 
Development Permit Application No. 84054 to 
Henriquez Associates, Architects, to use a 
portion of the main level of the building at 
1184 Denman Street as a cocktail lounge for 
the adjoining Sands Motor Hotel as outlined in 
the City Manager's report dated May 29, 1979; 


Continued . . . . 
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Clause No. 1 Continued 

"PROVIDED that a restrictive covenant is 
executed satisfactory to the Director of 
Planning and the Director of Legal Services 
that the approved lounge at 1184 Denman 
Street is to remain under the management 
and operation only of the Sands Motor Hotel 
which occupies the adjacent site." 

be amended to read as follows: 

"....a restrictive covenant is to be executed 
and registered satisfactory to the Director 
of Planning, after consultation with the 
Director of Legal Services, ensuring that 
the parking in the hotel development on 
Lot 'E' , Block 61, District Lot 185, will 
be available at all times for the use of the 
lounge patrons . " 

and the following condition be included: 

"The lounge is to be operated in conjunction 
with the hotel development on Lot 'E' , 
Block 61, District Lot 185." 


The meeting adjourned at approximately 12:05 P.M. 


* * * * * 


m COUNCIt ACTION SEE PAGEfS) 
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AUGUST 16, 1979 


A meeting of the Standing Committee of Council on Planning 
and Development was held in the No. 2 Committee Room, third floor. 
City Hall, on Thursday, August 16, 1979 at approximately 1:30 p.m. 


PRESENT 


Alderman Boyce, Chairman 
Alderman Ford 
Alderman Puil 


ABSENT 


Alderman Kennedy 
Alderman Harcourt 


CLERK TO THE 
COMMITTEE 


E. Bowie 


RECOMMENDATIONS 


1 . Monthly Status Report on Rezoning Applications 

The Committee considered a memorandum dated August 10, 1979, 
from the Zoning Planner, forwarding the monthly status report on 
rezoning applications for the month of July, 1979 (on file in 
the City Clerk's Office). Mr. R. Scobie, Zoning Division, detailed 
several of the items for the Committee. 

RECOMMENDED 

THAT the monthly status report of rezoning applications for 
the month of July, 1979 be approved. 

2. Champlain Heights Community Services Center - 
Access Considerations 


At a Public Hearing on June 28, 1979 Council approved an 
application from the Director of Planning to rezone an area of 
land in Champlain Heights from RS-1 to CD-I to permit construction 
of the Community Services Center. During this Public Hearing a 
question was raised with respect to the roadway servicing the 
site. 

The Committee had for consideration a Manager's Report dated 
August 3, 1979 in which the Champlain Heights Project Manager, the 
City Engineer and the Director of Planning presented the rationale 
for this road alignment and specifically with arguments regarding 
the road being a dedicated City road. The report states that during 
the development of the plans for the Community Service Center and 
adjacent Captain Cook Park it became apparent that an opportunity 
existed to provide direct access to the Center, connect the two 
residential areas and integrate Captain Cook Park with the Services 
Center site. Presently a right-of-way exists (Rosemont extension) 
between the two parks although the need for this roadway has been 
questioned for some time. An acceptable design has been developed 
and at two public meetings regarding this project, while there 
was some general concern expressed regarding the roadway, the 
concensus was that the design, as presented, represented the best 
solution. It should be noted that this is not a major roadway 
and the proposed design reflects the importance of controlling 
speed . 


cont'd. . 
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on Planning and Development 

August 16, 1979 (III-2) 

Clause No. 2 cont'd : 

The Champlain Heights Planning Advisory Committee at its 
meeting on July 9, 1979 passed the following resolutions: 

(i) That the road alignment as presented on the development 
permit plan be approved. 

(ii) That the road be a dedicated City street. 

The report concludes by summarizing the arguments for 
selecting the proposed alignment and gives reasons for dedicating 
this roadway. This road will replace the need to open Rosemont 
Drive which can be closed, stopped up and placed in the care and 
custody of the Park Board subject to the necessary conditions to 
protect the Rosemont right-of-way for utility purposes. 

Mr. J. Moodie, Champlain Heights Project Manager, spoke to 
this report and following a short discussion the Committee, 

RECOMMENDED 

A. THAT Council approve the alignment as presented on 
the attached drawing. 

B. THAT Council approve the road being dedicated as a 
City street. 

C. THAT Rosemont Drive between Butler Street and Champlain 
Crescent as shown hatched on the attached plan be closed, 
stopped up and placed in the care and custody of the 
Park Board subject to the reservation of the total area 
as a right-of-way for utility purposes and that any 
construction or change in elevation first be approved 

by the City Engineer. 

3 . Harbour Park 

The Committee had for consideration a Manager's Report 
dated August 8, 1979 and a Report Summary dated August 14, 1979 
in which the City Engineer, Director of Finance and Director of 
Planning in association with the Park Board review past Council 
actions on Harbour Park including a meadow-marine concept and re- 
viewed developments relating to Harbour Park; recommending a 
shoreline configuration and the development of the uplands as 
an "interim meadow" (on file in the City Clerk's Office). 

Mr. D. Hickley, Planning Department, reviewed briefly develop- 
ments which have taken place since August, 1978 which have direct 
bearing on the future of the Harbour Park site and also a number 
of continuing negotiations: 

(1) Proposed B.C. Forestry Centre 

- no longer applicable 

(2) Bayshore Inn Proposals 

- to be before Council at its meeting August 28, 1979 

(3) Board of Parks and Recreation 

- requesting the City to turn over the entire Harbour 
Park property to the Park Board 

(4) Traffic and Transit Plans 

- alternate traffic and transit plans are being prepared 
and will be presented to Council shortly 

(5) Harbour Ferries Marina 

- Harbour Ferries have a month to month lease - have 
made some improvements and indicate willingness to 
do more 


cont 'd. 
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Board of Administration, January 29, 1971 ... (SUPPLEMENTARY PERSONNEL 
Clause No. 2 (Cont'd.) 


Canada will be represented in the forthcoming Olympics and 
Pan-American Games. The preliminary rounds of the Olympics commence 
early this year, and the Pan-American Games will take place in August. 

Since Mr. Ellett is a City employee and is being considered 
for the Olympic Team, the Association is asking two things: 

(a) allow him leave of absence for possibly four weeks; that 
is, two concentrations of two weeks' duration. 

(b) relieve the strain of the Association's budget by paying 
all or part of Mr. Ellett 's salary during his absence 
from work . 

This is all conditional upon Mr. Ellett being selected for the Team. 

The Director of Personnel Services advises that there are 
no provisions in the Personnel Regulations to cover leave with pay 
while an employee is engaged in athletic competitions. Mr. Ellett 
received two weeks leave of absence without pay to play in the Pan- 
American Games in Winnipeg last Summer. 

A similar request was made in October of last year concerning 
a member of the Fire Department, who participated in the Handball 
Championship held in Dublin, Eire. At that time, the Fire Chief 
recommended leave of absence with pay for seven working shifts to 
allow the firefighter to participate. Council, on October 6th, 
adopted the recommendation . 

The City Treasurer and Collector advises that, if two weeks 
leave of absence were granted Mr. Ellett, and Mr. Ellett used two 
weeks of his vacation, a replacement would not be necessary. 

Your Board submits the request of the Canadian Soccer 
Football Association for leave of absence with pay for Mr. Ellett 
for the CONSIDERATION of Council. 

(Copies of the Association's letter are circulated for the 
information of Council . ) 


******** 


FOR ADOPTION SEE PAGE(S) h.^.L 
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Report to Council 

Standing Committee of Council 

on Planning and Development 

August 16, 1979 (III-3) 
Clause No. 3 cont'd : 

(6) Schaeffer's Marina and Boat Repair 

- partial relocation resulting from Bayshore expansion. 
A valuable asset in the area - proposed to retain 
within the area of Harbour Ferries Marina. 

(7) National Harbours Board 

- the position of the National Harbours Board on 
changes to both the Bayshore lease property and the 
City lease property (Harbour Park site) is of critical 
importance. They agree to two 200 berth marinas, 
also the proposals for fill and/or excavation and 
have indicated willingness to discuss conditions of 
present lease when the City has established and 
approved a plan for the property. 

(8) Funky Railway 

- no plans at present 

Mr. Hickley, with the aid of maps, illustrated the present and 
proposed shoreline configuration. Two options are available. 
Option 1 is "limited improvements" allowing for the shoreline 
to remain very close to its present configuration with some dredging 
of the Harbour basin to improve navigability and tidal water flow. 
The shoreline would be trimmed and rip-rapped. 

Option 2 is for "substantial improvements" where the align- 
ment would be altered to create a gently curving shoreline improving 
tidal water flow and providing a more direct waterfront walkway. 
This entails dredging of approximately 3/4 acre and filling in 
smaller areas (map attached) . 

It would appear that the costs and benefits will vary with 
the option chosen. Costs for the option of limited improvements 
would be largely borne by Harbour Ferries with benefit to the 
City in the form of slightly improved financial return over the 
present as well as amenity improvPiment from the parking area, 
cleaned-up shoreline and float improvements. The substantial 
improvements option, on the other hand, will require additional 
discussion and negotiations with the Federal Government on the 
possibility of obtaining Federal funding from the Ministry of 
the Environment, before costs and benefits can be determined. 

On December 13, 1977 Council determined the best use of 
this site would be an "interim meadow/marina concept". Since 
there is no alternative development presently under consideration, 
the meadow concept, with a minimum of planting and recontouring 
of the site, would still appear to be the most appropriate. This 
work could be undertaken by the Park Board for approximately 
$250,000. 

Mr. Breakwell was present and explained the preliminary plans 
prepared in this regard by the Park Board. The report recommends 
that the Park Board now be requested to prepare detailed plans 
and estimates on this basis. 

Considerable discussion took place regarding the amount of 
excavation/fill proposed in this area as well as the creation of 
the proposed parking area to service Harbour Ferries and the 
marina. 


cont 'd. 
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Clause No. 3 cont'd : 

Ms. Carole Walker, West End Traffic Committee, Mr. Chris 
Garside, West End and Downtown Ratepayers' Community Association, 
and Mrs. M. Pigott, Save the Entrance to Stanley Park Committee, 
were present at this meeting. They presented briefs (on file in 
the City Clerk's Office) and in speaking on this matter reiterated 
their opposition to the proposed parking site on the property; 
their concern that more removal of fill should take pice and their 
belief that the entire Harbour Park site should be turned over 
to the care and custody of the Park Board. 

Mr. G. Clarke of Harbour Ferries, spoke to the Committee 
in support of the report and recommendations as presented. 

Following further discussion, the Committee, 

RECOMMENDED 

A. THAT the request from the Park Board for immediate 
care and custody of the entire Harbour Park site not 
be approved at this time. 

B. THAT the Park Board be requested to prepare a plan and 
detailed cost estimates for interim development of the 
area with limited planting of trees and shrubs in 
sympathy with the "interim meadow" concept. 

C. THAT the existing lease at the foot of Denman Street 
to Schaeffer's Marina Ltd. be terminated and that the 
marina repair operation be incorporated within the 
present short-term lease to Harbour Ferries Ltd. 

D. THAT the "substantial improvements" option described 
in this report be approved and that City officials be 
authorized to negotiate with Harbour Ferries Ltd., the 
Federal Ministry of the Environment re funding options, 
the National Harbours Bf ard, and such other Government 
authorities whose approval is required in order to 
successfully finance and achieve this option. 

(Alderman Boyce wished to be recorded as opposed.) 


* * * * 


The meeting adjourned at approximately 3:15 p.m. 


* * * * 
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AUGUST 16, 1979 


A meeting of the Standing Coininittee of Council on Transporta- 
tion was held on Thursday, August 16, 1979, in the No. 1 Committee 
Room, third floor. City Hall, at approximately 3:30 p.m. 


PRESENT 


Alderman D. Bellamy, Chairman 
Alderman H. Boyce 
Alderman H. Rankin 


ABSENT 


Alderman W. Kennedy 
Alderman M. Harcourt 


COMMITTEE 
CLERK 


J. Thomas 


The minutes of the meetings of June 28th and July 12th, 1979, 
were adopted. 

RECOMMENDAT IONS 

1. Request for Pedestrian Actuated Signal at Intersection 
of Balsam and Cornwall 


In a Manager's Report dated August 1, 1979 (on file in the 
City Clerk's Office) considered by the Committee, the City Engineer 
reported on an analysis of traffic conditions at the intersection 
of Balsam and Cornwall conducted as a result of citizens' requests 
for a pedestrian actuated traffic signal at this location. 

The report reviewed site conditions, traffic volumes and 
pedestrian and vehicular accident records. Studies of morning 
and afternoon activity this summer produced figures lower than 
the studies conducted in 1978, however, evening activity revealed 
increased numbers of pedestrians crossing Cornwall with 85% headed 
for activities at Kitsilano park and pool. The higher niamber of 
pedestrians when compared with the gaps in Cornwall traffic, pro- 
duced an index exceeding the City's warrant level. While demands 
for additional traffic control facilities at this location were 
seasonal, it was felt a pedestrian actuated signal would provide 
better crossing opportunities throughout the year in the general 
area . 

The City Engineer recommended a pedestrian actuated signal 
at this location be installed in the 1980 signal program. 

A number of members of the Cornwall Safety Committee were 
present for the discussion. Miss Ann O'Neil, Secretary, referred 
to citizens' concerns arising from a series of accidents culminating 
in one fatality, outlined in the Committee's brief (on file) and 
supported by a petition containing over 2,000 signatures. The 
brief requested: 

a) Pedestrian activated push-button crossing lights at Cornwall 
intersections of Balsam, Vine and Arbutus. 

b) Speed Zone postings to indicate playground, park and scenic 
route zones and safe speed limits from Burrard to Trafalgar. 

c) Changes and/or markings to facilitate and warn motorists of 
the converging lanes from two to one on the north side of 
Cornwall immediately west of the Balsam corner. 


cont 'd. 
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on Transportation 

August 16, 1979 (IV-2) 

Clause No. 1 cont'd : 

(i) I'roquent poJicc supervision and enforcement of traffic regu- 
lations on Cornwall Avenue between Arbutus and Alma Road. 

e) Enforcement of the by-law re passing a stopped car and the 
right of way to pedestrians in the pedestrian cross-walk. 

The husband of the Kitsilano resident fatally injured in 
a traffic accident at Balsam and Cornwall also addressed the Com- 
mittee and urged stronger enforcement of speed limits on Cornwall 
Avenue . 

Members of the Safety Committee circulated photographs 
depicting actual traffic conditions and copies of traffic counts 
conducted in the period June 28 - August 2, 1979 (on file) . 

RECOMMENDED 

A. THAT a pedestrian actuated signal be installed at the 
intersection of Balsam and Cornwall and that this 
signal be given priority status in the 1980 signal 
program to be submitted to Council for approval of 
funding at a later date. 

B. THAT appropriate speed limit and warning signs be 
installed on Cornwall in the vicinity of the beach, 
park and pool recreational area. 

2 . Denman Street - Left Turn Conditions 

Council, at a Court of Revision on June 22, 1978, approved 
the following: 

'THAT project #5 Nelson Street from Bidwell to 
Jervis proceed on special grounds subject to 
the implementation of the following traffic 
control measures: 

- installation of stop signs on Nelson Street 
at Chilco, Cardero, Broughton and Bute 

- restriction of left turns southbound off 
Denman between Robson and Davie; 

FURTHER THAT a report be submitted by the City 
Engineer on the installation of left hand lights 
at Robson and Denman and Davie and Denman.' 

In a Manager's Report dated July 16, 1979 (on file) considered 
by the Committee this day the City Engineer reported the stop signs 
on Nelson Street and a peak hour left-turn prohibition on Denman at 
Nelson had been installed but the left-turn prohibition at Denman 
at the remaining streets had not been implemented as they had an 
interrelationship with the request to study left turn assist 
lights at Robson and Davie. The purpose of the report therefore 
was two-fold: 

- to review the feasibility of adding left turn assist lights 
on Denman at Robson and Davie, and, 

- in view of the information gathered, to request Council 
reconsideration of the left turn prohibition on Denman at 
Haro, Barclay, Comox and Pendrell. 

The report reviewed left turn conditions to determine the 
extent and nature of any problems; turning movement counts; and 
traffic volumes. The City Engineer concluded: 


cont'd. 
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Clause No. 2 cont'd : 

"The number of vehicles turning left from Denman Street 
during the peak hours is very low. Turns would not be 
prohibited under similar circumstances for other areas 
of the City. In addition, funds required to implement 
the turn controls could be spent to a much greater 
advantage in areas with more serious traffic problems 
or where the through traffic component is greater. 

It is possible to provide flashing arrow indications 
at both Robson and Denman and Davie and Denman. The 
installation at Robson would provide little benefit 
to turning traffic and would remove time from other 
directions at the intersection. In addition, it is 
inconsistent with the Downtown Transportation Plan. 
The cost of such work would be approximately $8000 
and for these reasons, the changes cannot be supported. 
However, a low-cost change in the controller could 
provide more green time for Denman Street at Robson 
Street and make left turns easier. 

The left turn signal request at Davie and Denman would 
cause serious disruption to the complex equipment at 
this intersection. The equipment is designed to pro- 
vide for varying demands, therefore, the left turn 
assist signals are at most times unnecessary. Changes 
at this location cannot be supported." 

The City Engineer presented for consideration the choice 
between : 

Installing left turn prohibition signs on Denman at Haro , 
Barclay, Comox and Pendrell, as agreed to by Council on 
June 22nd, 1978, 

OR 

Amending the resolution of June 22nd, 1978 in view of 
information collected since ,hat time and not installing 
left-turn prohibitions at the above intersections. 

The report also contained comments by the Director of Planning 
who advised he concurred with the position that left turn prohibi- 
tions from Denman Street need not be installed at this time but 
did not necessarily agree with the conclusion that a large percen- 
tage of the vehicles making the left-hand turns have local destina- 
tions within the West End. Since these vehicles are matched at 
only Nelson and Thurlow, an unknown number of them may not have 
had local destinations and may have been bound for other destina- 
tions outside the West End. It was also felt that if additional 
diverters are installed east of Denman, this would eliminate any 
need for left-turn prohibitions from Denman Street. 

The City Manager recommended: 

- Left turn assist light not be provided at Denman and Robson, 
but the signal controller be modified to provide more green 
time for Denman traffic; 

- Left turn assist lights not be provided at Denman and Davie. 


The Chairman noted a number of representatives of West End 
organizations were present and he invited their participation in 
the discussion. Representations were received from the following: 

- Mr. Paul Dampier , Co-ordinator , West End Community Centre, 
expressed grave concern about the traffic patterns evolving 
in the area. People attending activities at the Community 
Centre complained they were experiencing increasing difficulty 
in crossing Denman Street. 

cont ' d . . . . 
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Clause No. 2 cont'd: 


- Mrs. Carole Walker , West End Traffic Committee, presented 
a brief (on file) ^which submitted, in part, that the recom- 
mendation to modify the signal controller to permit more 
green time for Denman traffic was simply a means of moving 
more commuter traffic along Denman and Beach and showed a 
lack of understanding of the serious problem of ever-increasing 
volume of commuter traffic on the West End commercial street. 


The brief requested: 


(a) The signal controllers on Denman Street not be modi- 
fied to allow more green time for Denman Street traffic. 

(b) The pedestrian activated light at Denman and Haro 
Streets be changed so that pedestrians have to wait 
no more than 30 seconds to cross. 


(c) That the City Engineering Department and the City 
Planning Department be instructed to prepare a com- 
prehensive plan to direct all commuter traffic onto 
streets North of Robson and East of Thurlow. 

It was suggested in the brief that (c) above could be 
implemented by: 

A cul-de-sac type barrier on Denman Street at the 

south part of its intersection with Alberni Street; and. 

From 7:00 a.m. to 6:00 p.m. on weekdays prohibit all 
turns from Alberni Street in a southerly direction; and. 

From 7:00 a.m. to 6:00 p.m. on weekdays prohibit all 
turns from Georgia Street in a southerly direction 
with the exception the intersection of Georgia and 
Denman Streets where right turns would be permitted; and. 

Seriously investigate the possibility of making 
Alberni and Thurlow reversible (in traffic flow direc- 
tion) one-way streets timed to handle the morning 
and evening traffic rush hours. 

From 7:00 a.m. to 6:00 p.m. on weekdays prohibit all 
turns onto Alberni and Georgia west of Thurlow Street. 

That evening traffic going to the north shore and now 
backed up, to the south, the length of two lane 
Denman Street would be far better managed on four 
lane Alberni Street where it will be unimpeded by 
traffic or pedestrian traffic control signals, and 
at the same time not interfering with the normal 
local functions of Denman and other West End streets. 

- Mr. Max Chechik , President of the Company which owns the 
Bay Theatre, contended nonstop traffic on Denman Street 
presented serious problems for local businessmen. Parking 
was prohibited all day on the east side of Denman Street 
and on the west side, restricted from 7-9 a.m. when shop- 
keepers should be receiving deliveries and again from 4-6 p.m. 
when customers should be picking up goods. Efforts to beautify 
the West End were a waste of public money and had not 
benefitted the merchants. 


- Mr. J. McPeake , Sunset Towers Residents Association, urged 
steps be taken to decrease Denman traffic. 


cont 'd. 
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Ms. Barbara Howard, West End Planner, briefly described the 
role of Denman Street within the context of West End planning. 

During the ensuing discussion members of the Committee ques- 
tioned the Assistant City Engineer (Traffic) on the future role 
of Alberni Street. Mr. Rudberg explained Alberni Street was linked 
to the elimination of the Chilco Loop and new entrance to Stanley Park. 
A route connecting Alberni to the Thurlow/Bute Couplet was one of a 
number of alternatives presently under review for report back to 
the Committee later this Fall. 

RECOMMENDED 

A. THAT left turn prohibitions southbound on Denman Street 
at Haro, Barclay, Comox and Pendrell not be installed 
and the Council resolution of June 22, 1978 be amended 
accordingly . 

B. THAT a left turn assist light be provided at the inter- 
section of Denman and Robson Streets. 

C. THAT a left turn assist light not be provided at the 
intersection of Denman and Davie Streets. 

D. THAT City Engineering Staff review with the West End 
Traffic Committee options for solutions to the Denman 
Street traffic problem including the future role of 
Alberni Street. 

3. Traffic Conditions in the Vicinity of 8th Avenue 
West of Burrard Street 


On July 10, 1979 following representation from merchants 
in the 8th Avenue and Burrard area deploring the lack of curbside 
parking space the Committee recommended, and Council subsequently 
approved, the following: 

a) That the existing curbside traffic regulations on 
Burrard Street from the Bridge to Broadway not be changed 
at this time, but that traffic conditions be monitored 

to evaluate the impacts of the Burrard Street Improvement 
Project. 

b) That the City Engineer be instructed to investigate the 
installation of a loading zone and parking on the south 
side of 8th Avenue west of Burrard Street. 

In a Manager's Report dated July 23, 1979 the City Engineer 
reported on an investigation conducted in accordance with Recom- 
mendation (b) . 

The Committee was advised an on-street loading zone has 
been provided for businesses in the area which do not have lane 
facilities and in the area west of Burrard existing parking for 
a distance of approximately 45 metres has been limited to one hour 
in the 9-6 p.m. period to improve parking turnover. 

RECOMMENDED 

THAT traffic conditions be monitored to determine if curb- 
side regulations on 8th Avenue have a beneficial effect on 
parking and loading conditions in the area. 
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4 . Love's Skillet (Jack's Hanging Tree) Sidewalk Cafe 

The Committee had for consideration a Manager's Report dated 
July 31, 1979 (on file) in which the City Engineer reported on 
refusal of a request by the owner of Love's Skillet Cafe (Jack's 
Hanging Tree) that the agreement pertaining to the sidewalk cafe 
be amended to permit the installation of sliding glass panels 
which would remain in place year round. 

The owner of the Cafe, Mr. E. Martin was present to appeal 
the City Engineer's decision. 

The Assistant City Engineer (Traffic Division) advised the 
Committee that the sidewalk cafe operated by Love's Skillet was 
one of the first operations of its type and was approved by Council 
prior to the adoption of guidelines governing this type of establish- 
ment. Mr. Rudberg pointed out the guidelines encouraged an open 
appearance without visual obstructions to ensure that sidewalk 
cafes were an extension of the activity and vitality found on the 
street scene. The sliding glass windows requested by Love's Skillet 
would increase the enclosure of this sidewalk cafe by 50%; in 
effect constituting a structural extension of the building onto 
the sidewalk and would be contrary to Council's guidelines. 

Mr. Martin advised the Love's Skillet sidewalk cafe was the 
first to be introduced in the City. It was designed by the same 
architect who designed Granville Mall and cost approximately $10,000. 
The cafe was capable of year round use but without the sliding 
glass windows, could only be used in the summer months, or 40% 
of the time. 

RECOMMENDED 

THAT the appeal by Mr. E. Martin to amend the Love's Skillet 
(Jack's Hanging Tree) sidewalk cafe licence agreement be 
denied and that Council reaffirm the intent of the existing 
sidewalk cafe design guidelines, which is to encourage an 
open appearance without visudl obstruction, and prohibit 
the closed structural extension of a restaurant onto the 
sidewalk . 

5. Request for Pedestrian Actuated Signal at the Intersection 
of Dundas Street and Lakewood Drive 


On March 15, 1979 the City Engineer reported on a citizen's 
request for a pedestrian actuated signal at the intersection of 
Dundas Street and Lakewood Drive. At that time pedestrian crossing 
studies conducted in November 1977 (and earlier studies in January, 
1974) showed a signal was not warranted and the Committee instructed 
that additional studies be carried out in early summer for report 
back in four months time. 

Before the Committee for consideration was a Manager's Report 
dated July 31, 1979 (on file) which analysed further data gathered 
during morning and evening rush hours in June this year, confirming 
the earlier findings that a signal is not warranted at this inter- 
section. 

RECOMMENDED 

THAT a pedestrian signal not be installed at the intersection 
of Dundas Street and Lakewood Drive. 

* * * * 

The meeting adjourned at approximately 4:45 p.m. 

* * * * 
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REPORT TO COUNCIL 



STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


August 16, 19 79 


A meeting of the Standing Committee of Council on 
Finance and Administration was held on Thursday, 
August 16, 1979, at 3:30 p.m., in the No. 3 Committee 
Room, third floor. City Hall. 

PRESENT ; Alderman Puil (Chairman) 
Alderman Ford 
Alderman Gerard 
Alderman Little 


ABSENT; 


CLERK : 


Alderman Marzari 
G. Barden 


R ECOMMENDATION 

1. The Vancouver Art Gallery - 19 79 Supplementary 
Grant Request 


On February 6, 1979, City Council, when considering 
the recommendation of the Finance Committee respecting 
the Vancouver Art Gallery's 19 7 9 civic grant request for 
operating purposes, approved a grant of $338,612, exclusive 
of $6,707 requested for the acquisition of photographic 
equipment. The Committee had recommended that the 
grant of $6,70 7 be deferred for consideration following the 
finalization of the total civic budget for 1979. 

The Committee considered a Manager's Report dated 
July 31, 19 79, wherein the Director of Finance reported 
that the Director of the Vancouver Art Gallery had advised 
the Committee that Vancouver is the only gallery in Canada' 
that does not have a catalogue of its collection and the 
$■5 , 707 is for photographic equipment for this purpose. 

Following discussion, it was 

RECOMMENDED 

THAT City Council approve a grant of $6,707 to 
the Vancouver Art Gallery for photographic 
equipment, the source of funding to be Contingency 
Reserve . 


2. Request for Additional Staff Position - Police 
Department, Second Hand Squad, Firearms Unit 

The Committee considered a Manager's Report dated 
July 31, 19 79, wherein the Director of Finance reported 
that the Vancouver Police Board requested City Council to 
consider the provision of funds for an additional clerk 
and the necessary furniture and equipment for the Firearms 
Unit of the Second Hand Squad. 
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Clause No. 2 cont'd ; 

Bill C-51, the Federal Firearms Legislation, which 
became effective January 1, 1979, makes it a requirement 
for everyone who acquires possession of a firearm in any 
manner whatever, to have issued to them a valid Firearms 
Acquisition Certificate. The Vancouver Police Department 
is now responsible for the issuing of the certificates in 
the City of Vancouver. The Police Department, in assuming 
this responsibility, developed and implemented a proce- 
dure on a trial period. 

The trial period has proved that the procedures are 
satisfactory to the Chief Provincial Firearms Officer and 
to our own Internal Auditor, but it has also determined 
that there is a need for a recording clerk on at least a 
half-time basis. It is not, however, considered feasible 
to employ a person on a part-time basis when the work imposed 
by public demand is more or less evenly distributed over a 
five day work week and not suited to a part-time position. 

A review of the clerical duties in the Second Hand 
Squad and the Communications Section shows that there is an 
increasing clerical work load in the former, and significant 
increase in non-emergency type calls in the latter, both of 
which are creating a work back log which can only be resolved 
by an increase in staff or reassigning of some duties. It is 
therefore proposed to establish an additional full time 
clerical position to fulfil the requirements of the Firearms 
Acquisition legislation, and to assign some of the duties of 
these other areas to this position. It is estimated that 
approximately 88% of the recurring costs of this position, 
at 1979 rates, will be funded from the receipts of the 
F.A.C. application as shown in the following table: 

Estimated Costs : 

Annual cost at 

Salaries and Fringe Benefit s 1979 Rate s 

Additional Clerical position at 

mid range - $1,002 per month $ 12,024 

Fringe Benefits at 12.5% 1,503 

Vacation Relief (3 weeks annually) 752 


The Trial Period indicates that an 
average of 12 applications per month 
can be expected at a fee of $10 per 
application, of which the City 
retains $8.49. 

This should result in City revenue of 12 , 22 6 

Net Cost to the City $ 2,053 


There is an amount of $12,000 provided in the 1979 
operating budget to fund the cost of temporary help for the 
initial trial period and the balance of the 1979 fiscal year. 
The purpose of this report is to establish a position on a 
permanent basis. 

The City Manager recommended approval of the request 
since the position has been largely necessitated by the 
new firearms legislation and can be almost completely 
financed by the revenues from the new permits. 
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BOARD OF ADMINISTRATION 

PROPERTY MATTERS 
JANUARY 29. 1971 


RECOMMENDATIONS 

1 . Sales - Champlain Heights - Residential 

RECOMMENDED that the following applications to purchase 
received by the Supervisor of Property and Insurance be approved under 
the terms and conditions set down by City Council. These lots are 
marketed on the basis of fixed price, in accordance with Council's 
instructions regarding the sale of single family residential lots 
in Champlain Heights. 


N/S 5lst, between Tyne & Toderick 
Lot 60. D.L. 339. Plan 13659 

NAME LOT APPROX.SIZE SALE PRICE TERMS CONDITIONS 

Joseph 60 50' X 125' $11^,000 City 

Wiesmeier Terms 

@ 9-lA^ 


S/S i4.8th Ave. between Tyne & Toderick 
Lots 20 & 21. Blks. 1 & 8 , D.L. 339 


Paul 
Cikes 


20 


i|0' X 157' 


$12,000 


City 
Terms 
@ 9-lA^ 


Subject to a 
Public Utility 
Easement over the 
S.IO' of the W.5' 


Ivan 
Sami ja 


21 i|0' X 157 


$12,000 


City 
Terms 
@ 9-l/i|^ 


Subject to a 
Public Utility 
Easement over the 
S.IO' of the E.5' 


2 . Sale; Residential Land 

RECOMMENDED that the following application to purchase 
received by the Supervisor of Property and Insurance be approved 
under the terms and conditions set down by City Council. This lot 
is marketed on the basis of fixed price, in accordance with Council's 
instructions regarding the sale of single family residential lots in 
ChsLmplain Heights . 

N/S 50th Ave. East of Tyne 
Lot 30. D.L. 339, Plan 13659 

NAME LOT APPROX.SIZE SALE PRICE TERMS CONDITIONS 

Sergio 30 50' x 113-95 ' $li|,000 City 

Zanatta 58.10' 111.15' Terms 

@ 9-1 
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Clause No. 2 cont'd : 

Following discussion, it was 
REC0MI4ENDED 

THAT an additional clerical position be established 
in the Second Hand Squad, Firearms Unit of the 
Police Department at a net annual cost of $2,053, 
subject to classification by the Personnel Services 
Department. 


3 . Heritage Festival Society Funding for 1980 

The Committee had for consideration a Manager's Report 
dated August 7, 1979, wherein the Director of Social Planning 
requested advance funding for the Heritage Festival Society 
activities to be held in 1980, and further that the 1980 
grant be allocated at the same time as the 1979 June budget 
review - in August. 

The Director of Social Planning reported that it is 
necessary to be assured of funding prior to the start of 
1980 and preferably a year in advance to allow sufficient 
time to plan events and book companies for festival events 
in order to properly plan and program the 1980 Heritage 
Festival activities. 

The planning, resource management and booking of 
performing arts groups and individuals is a year round 
function. Effective core staff has been developed during 
the past year-and-a-half with the help of Canada Works 
funding. While public relations people, casual labour and 
technical staff can be hired on a temporary short term 
basis, the administration and development of the Heritage 
Festival programs requires a core staff of three on a year 
round basis. In the past. Can da Works has enabled us to 
obtain these staff. There will be no year round Canada 
Works funds available in 1980, but there may still be 
Federal and Provincial Student Works programs. 

The City grant to the Heritage Festival Society 
totalled $75,365 in 1979 consisting of $57,000 basic plus 
$18,365 City share toward the Canada Works component of 
the Heritage Festival Society activities. Gross revenue 
and program costs for 1979 based on best available estimates 
were as follows: 


Estimated Revenue Estimated Programs Cost 


Childrens's Festival 


Young People's 



Sales 

$ 75,000 

Festival 

$210, 

000 

Folk Music Festival 

130,000 

Folk Music 



Winter Concert Sales 

20,000 

Festival 

170, 

000 

City Contribution 

75,865 

Purchase & 



Secretary of State 

25,000 

Repairs of Tents 



B.C. Arts 

25,000 

& Equipment 

35, 

000 

Foundations 

10,000 

Winter Folk 



Canada Week Committee 

12,500 

Concert Series 

20, 

000 

Canada Council 


National Book 



Literary Division 

27,000 

Festival 

27, 

000 

National Touring 

30,000* 

Canada Sings 

12, 

500 

Federal Works Program 

106,000 

Young People's 





Supershow Tour 

15, 

000 



General Adminis- 





tration & Misc. 

40, 

000 


$536,365 


$529, 

500 
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*Paid performers travel and fees directly. 


Gross funding requirements for 1980 including adjustments 
for inflation appear to amount to $400,000 broken down by 
revenue sources as follows: 


If Student Works programs become available this would 
reduce the City share to $82,800 (1979 level + 9% inflation) 
with any balance of Student Works funding being used to 
improve the programs. 

During discussion, it was suggested that advance 
funding be provided, excluding the Summer Works program 
portion and the Social Planning Department report back 
to the Committee if Canada Works funding is not received. 

It was 

RECOMMENDED 

THAT City Council approve advance funding in the 
amount of $82,800 for the 1980 Heritage Festival 
Society program, the source of funding to be 
Contingency Reserve. 


4 , Audience Development - Free Bus Shelter Advertising 

On July 10, 1979, City Council requested the City 
Manager to report back on the utilization of free bus 
shelter advertising space so that it could be co-ordinated 
and used by cultural groups in the City, and that the 
matter be referred back to the Standing Committee on Finance 
and Administration for further consideration when the City 
Manager's report on audience development program is before 
it. 

The Committee considered a Manager's Report dated 
August 2, 1979, wherein the Director of Social Planning 
reported on a proposed audience development program. 

On July 27, 1979, a letter addressed to the Senior 
Social Planner from the Vancouver Professional Theatre 
Alliance (representing eleven of the City's most prominent 
cultural organizations) requested $8,600 to organize and 
evaluate a four month (September through December) audience 
development campaign on behalf of theatre, music and dance. 
The Theatre Alliance has been active for several years as 
an information sharing organization, but heretofore, has 
declined to take on a co-ordinating role. In the opinion 
of the Senior Social Planner, this is the one group in the 
City which is capable of doing the best job in this area. 


City of Vancouver 
Province of B.C. 
National Touring 
Foundations 
Secretary of State 
Ticket Sales 
Other 


$102,000 


25,000 
30,000 
10,000 
25,000 
200,000 
10,000 


$402,000 
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It has the capability of encouraging financial participation 
on behalf of a large number of performing arts groups, as 
well as attracting funding from other levels of government. 
Individually, they have the most experience and the greatest 
commitment to provide audience information, and collectively 
they are able to command the best resources. 

The principle of a short term campaign at limited cost 
appears to be a sound and practical approach and to this 
end the Director of Social Planning is prepared to commit 
$1,500 from the department's Purchase of Research Service 
funds with a view to receiving a comprehensive report with 
recommendation on all the possible techniques for audience 
development. 

The Vancouver Professional Theatre Alliance considers 
use of the city's free bus shelters advertising central to 
the proposal. The City Engineer at the request of the City 
Manager, is preparing a report on the long term use of this 
advertising space, presumably to include use for the 
cultural organizations. As well, other civic uses will be 
considered. However, a discussion with the City Engineer 
indicated that a short term use of available advertising 
space by the Vancouver Professional Theatre Alliance 
presents no apparent problems. 

In order to proceed with the project and in addition 
to the $1,500 to be provided from the Social Planning 
Department budget, the Vancouver Professional Theatre 
Alliance requires an additional $7,100 for the design, 
printing and distribution of posters. 

Ms. Pamela Hawthorne attended the meeting and advised 
there is a great deal of interest and excitement in the 
community about the program and described the various 
designs that would be used for the campaign. 

During discussion, it was suggested that the $5,000 
could be taken out of the Social Planning Department's 
Reser fund since there is an unexpended balance of $17,300 
in that account, and the Director of Social Planning could 
speak to this suggestion when the report goes to Council. 
It was also felt that provision of the funds should not 
be taken as a precedent in respect of a permanent audience 
development program. The Committee favoured proceeding with 
a trial run on the free bus shelter advertising, as it was 
felt that the City could make many uses of the space, such 
as five-year plan advertising, etc. 

Following further discussion, it was 

RECOMMENDED 

A. THAT Council approve the use of free bus 

shelter advertising to promote music, dance 
and theatre to be co-ordinated by the Vancouver 
Professional Theatre Alliance with the under- 
standing that the City may withdraw use of the 
shelters for civic purposes at any time, with 
reasonable notice. 


• . • 6 


883: 


Report of Standing Committee 
on Finance and Administration 
August 16, 1979 


Clause No. 4 cont'd: 


(V-6) 


B. THAT City Council approve a cultural grant to 
the Vancouver Professional Theatre Alliance 
in the amount of $5,000 for the designing and 
printing of posters and other expenses 
involved in the Audience Development campaign 
for an initial period of one year, the source 
of funding to be the Social Planning Depart- 
ment's Reser funds. 

C. THAT the Vancouver Professional Theatre 
Alliance use its best efforts to develop 
additional funding from cultural organizations, 
other levels of government and the private 
sector to support this as an ongoing effort in 
1980. 

D. THAT the Director of Social Planning in 
consultation with the City Engineer, report 
back early in 1980 with regard to evaluation 
of the Vancouver Professional Theatre Alliance 
audience development campaign. 


5. Stanley Park Seawall Cycle Path 
Devonian Foundation 


The Committee considered the attached Manager's Report 
dated July 12, 1979, wherein the Director of Finance 
reported on a projected shortfall of $361,300 from the 
Federal Canada Works Program for the Stanley Park Seawall 
Cycle Path. Details of the shortfall are set out in the 
Manager ' s Report . 

In March 1979, City Council, in addition to approving 
the known shortfall at that time of $147,700 (50% City, 
50% Park Board) requested the ravonian Foundation for an 
extension of the time limit on their grant, this was refused. 
The Park Board, on June 11, 1979, dealt with this matter 
and passed the following resolutions: 

i) That the original agreement dated September 27, 1977 
between the Devonian Foundation, the City of 
Vancouver, and the Park Board, not be altered. 

ii) That a high priority application through the 
Provincial "Community Recreation Facilities 
Assistance Program" for a $400,000 grant in 
October 1979 be submitted. 

iii) That any future Canada Works funding be utilized 

to offset City/Park Board deficits proportionately. 

iv) That this report be forwarded to City Council 
for approval. 

The Director of Finance advised that if the continuation 
of the project is approved, in order to avoid any further 
cost to the City and to clarify any further Federal or 
Provincial recoveries, he recommended that the following be 
approved instead of resolution (iii) of the Park Board: 
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Report of Standing Committee 
on Finance and Administration 

August 16, 1979 (V-7) 


Cl ause No. 5 cont'd ; 

- THAT any future Provincial or Federal funding 
for this project will be applied firstly to 
the estimated shortfall of $361,300 and then 

on a 50/50 basis towards the $147,700 previously 
contributed by the City and the Park Board. 

- THAT the Park Board be advised that if sufficient 
funds are not forthcoming from the Provincial or 
Federal Governments at the time of the 1980 
Supplementary Capital Budget, the shortfall shall 
be met out of that budget, with 50% of the short- 
fall being taken out of the Parks' Board share of 
the Supplementary Capital Budget. 

The Committee felt that the Seawall project should be 
continued and it was 

RECOMMENDED 

A. THAT the original agreement dated 
September 27, 1977, between the Devonian 
Foundation, the City of Vancouver, and the 
Park Board, not be altered. 

B. THAT a high priority application through the 
Provincial "Community Recreation Facilities 
Assistance Program" for a $400,000 grant in 
October 1979 be submitted. 

C. THAT any future Provincial or Federal funding 
for this project will be applied firstly to the 
estimated shortfall of $361,300 and then on a 
50/50 basis towards the $147,700 previously 
contributed by the City and the Park Board. 

D. THAT the Park Board b(. advised that if 
sufficient funds are not forthcoming from 
the Provincial or Federal Governments at the 
time of the 1980 Supplementary Capital Budget, 
the shortfall shall be met out of that budget, 
with 50% of the shortfall being taken out of 
the Parks' Board share of the Supplementary 
Capital Budget. 

(Alderman Puil wished to be recorded as opposed. ) 


6. Quarterly Review of Operating Budget Revenues 
and Expenditures as at June 30, 1979 

The Committee considered the attached Manager's Report 
dated August 9, 1979, wherein the Director of Finance 
reported on the Quarterly Review of Operating Budget 
Revenues and Expenditures as at June 30, 1979, and in 
accordance with Council's instructions, is submitted for 
approval and information. A copy of the monthly statement 
of revenues and expenditures is on file in the City Clerk's 
office and may be examined in detail by members of Council. 
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Report of Standing Committee 
on Finance and Administration 

August 16, 1979 (V-8) 


Clause No. 6 cont'd : 

Following discussion, it was 
RECOMMENDED 

A. THAT the 1979 Revenue and Expenditure appro- 
priations be adjusted as follows: 

Appropriation 
Revenues Increase (Reduction) 

General Tax Levy $254,681 
Grants in Liew of Taxes, 

Provincial Government 410,915 

Taxes on Property sold by City 130,000 

By-Law Fines 100,000 

Net Increase in Revenue $895,596 


Expenditures 

Contingency Reserve 

(for Park Board) $222,024 

By-Law Fines Collections 12,000 

Bank Collection Charges 2 ,400 

Net Increase in Expenditures $236,424 


Increase in Revenues over 
Increase in Expenditures $659,172 


B. THAT the increase in revenues over expenditures 
estimated at $659,172 be transferred to the 
Current Surplus on Re- enue Account. 

I NFORMATION 

7. Analysis of 1979 Property Tax Roll for 
Single-Family Residences 

The Committee considered a Manager's Report dated 
July 18, 1979, wherein the Director of Finance gave an 
analysis of 1979 property tax roll for single family 
residences. In 1979, several factors affecting the tax 
levies changed: 

a) For general purposes, single family residence 
assessed values were up 2.5%, and the mill 
rate decreased from 44.395 to 44.020, 
resulting in the average single family 
residence being charged $7 more in general 
purpose taxes than in 1978. 

b) For school and other purposes, single family 
residence assessed values increased 3.15% 
and the mill rate decreased from 52.935 to 
50.936, resulting in the average single 
family residence being charged $3 less than 
in 1978. 

c) The Home Owner Grant was increased by $100. 

The net result of the above is that the average single 
family residence experienced a reduction of $96 or 14% 
in 1979 property tax levies. 
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Report of Standing Committee 
on Finance and Administration 

August 16, 1979 (V-9) 


Clause No. 7 cont'd ; 

The Manager's Report, which was previously circulated, 
provides more detailed information regarding the 1979 
assessments and the tax levies of the individual juris- 
dictions . 

Following discussion, it was 

RECOriMENDED 

THAT the Manager's Report dated July 18, 1979, be 
received for information. 

RE COMMENDAT I ON 

8 . Business Tax 

On July 24, 1979, City Council referred a 
Manager's Report dated July 20, 1979 to the Finance 
Committee for consideration, wherein the Director of 
Finance and the Director of Legal Services reported on 
business tax in part as follows: 

"The City of Vancouver has the power to levy an 
annual business tax on every person occupying or using any 
real property for the purpose of carrying on within the 
City any business, trade, profession, or other occupation. 
The Charter further specifies that the tax will be based 
on the annual rental value of the real property occupied or 
used for the purpose of such business. 

The difficult problem in some instances is to determine 
whether or not the activity taking place is a 'business'. 
The Director of Finance and the Director of Legal Services 
have reviewed with the B.C. Assessment Authority all of 
those instances where there is any question or borderline 
consideration that an activity may be considered a business 
or conversely not be considereri. as a business. 

The reason for this review is the ongoing effort to 
make our taxing systems as equitable as possible for all 
taxpayers. We have reviewed the existing exempt areas of 
business and have eliminated the ones clearly exempt in 
law or where we are of the opinion that they are clearly 
not a business." 

The Director of Finance and Director of Legal Services 
dealt only with those classes of activities where some doubt 
exists and submit those for consideration, and some cases where 
it is felt the activity is definitely a business and therefore 
recommend the imposition of business tax as follows: 
(legislative changes may be needed) 

i) Credit Unions 

Credit Unions are presently exempt under the Credit 
Union Act of the Province and this exemption is 
repeated in our by-law. However, in the opinion 
of your staff, credit unions are no different than 
banks and should be subject to business tax. This 
would require a legislative amendment and we would 
recommend that Council request this of the 
Provincial Government. 
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(V-10) 


Clause No. 8 cont'd ; 

ii) Hotel and Motel Rooms 

Council will remember that this was a very 
contentious subject with the Provincial Government 
when a number of years ago the City implemented a 
process for charging a business tax equivalent on 
hotel and motel rooms (rooms for personal occupancy) . 
The Province at that time passed legislation that 
prevented the City from implementing the proposed 
business tax, and in turn placed the provincial 
sales tax on hotel and motel rooms. Whether or not 
Council would wish to pursue this at all is for 
Council to consider but your staff would point out 
that Calgary, Edmonton, and Winnipeg all charge 
business tax on motel and hotel rooms. 

iii) Legions (Beverage Premises and Dining Areas) 

These premises are presently not charged business 
tax because societies, or organizations similar to 
unions in the legal sense, operate them and they 
are therefore exempt. It could certainly be 
considered that the beverage premises and dining 
areas are business-type enterprises, but they are 
run by organizations that cannot be categorized 
as businesses. It is submitted for Council's 
consideration whether or not this should be pursued. 
It would presumably require some legislative 
action, certainly at the City level. 

iv) Pier Occupiers 

The City lost its legal case in attempting to levy 
business tax on the occupiers of the NHB piers. 
It is of course considered by the City that there 
are substantial 'business' operations on the piers 
owned by the NHB. They were found to be non-taxable 
under present Provincial legislation by the Courts 
but this does not preclude Council requesting that 
legislative changes be made to correct this situa- 
tion. We would recommend that Council request this 
legislative change from the Province. 

v) B.C. Hydro and Power Authority 

In the opinion of your staff, B.C. Hydro is 
clearly a business. It is also difficult to 
justify Vancouver taxpayers subsidizing head office 
space and other operations of a Province-wide 
corporation. Given this, we would recommend that 
City Council request a legislative change that 
would make B.C. Hydro subject to business tax, at 
least for B.C. Hydro's commercial and technical 
office space. 

vi) B.C. Systems Corporation 

The B.C. Systems Corporation is presently exempt 
because it is performing work for government 
departments, but it is your officials' opinion 
that if B.C.S.C. ever commences doing work for 
Crown Corporations that are paying business tax 
or for the general public, then B.C.S.C. should 
be subject to business tax. This would be a matter 
to be brought up in the future. 
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Report of Standing Committee 
on Finance and Administration 

August 16, 1979 (V-11) 


Clause No. 8 cont'd : 

vii) PNE - Racetrack 

The present Council position on this matter is 
that at such time as the racetrack lease is 
re-negotiated, business tax should be imposed. 

The Committee discussed the matter and did not feel 
that a business tax should be imposed on the beverage 
premises and dining areas of Legions. The Committee agreed 
that Council should pursue imposing business taxes as 
follows : 


RECOMMENDED 

A. THAT Council request Provincial legislative 
amendments permitting the levying of 
business tax on credit unions. 

B. THAT Council request Provincial legislative 
amendments clarifying the question of pier 
occupancy for 'business' purposes. 

C. THAT Council request Provincial legislative 
amendments permitting the levying of 
business tax on the office operations of 
B.C. Hydro. 

D. THAT Council request Provincial legislative 
amendments permitting the application of 
business tax to hotel and motel rooms. 


******************** 


The meeting adjourned at approximately 4:45 p.m. 


******************** 


(All Manager's Reports noted were previously circulated 
and are on file in the City Clerk's office.) 


COUNCIl ACTION SEE PAGf(S)2?^- 


CITY OF VANCOUVER 
SPECIAL COUNCIL - SEPTEMBER 11 1979 


A Special Meeting of the Council of the City of Vancouver was 
held on Tuesday, September 11, 1979 in the Council Chamber, Third 
Floor, City Hall at approximately 2.3 p.m. 

PRESENT: Mayor Volrich 

Aldermen Bellamy, Boyce, Harcourt, 
Little, Gerard, Marzari 
and Puil 

ABSENT: Aldermen Ford, Kennedy and Rankin 

CLERK TO THE 

COUNCIL: R. Henry 


Local Improvement by Petition 
and on the Initiative 


MOVED by Aid. Bellamy, 
SECONDED by Aid. Harcourt, 

THAT this Council resolve itself into a Court of Revision 
for the purpose of hearing complaints against the proposed assessments 
for the accuracy of frontage measurements, or any other complaint which 
persons interested may desire to make and which is by law cognizable 
by the Court, Mayor Volrich in the Chair. 

- CARRIED UNANIMOUSLY 


COURT OF REVISION 


P.C. Concrete Sidewalk 

on the Initiative - Schedule # 458 

Lane Lighting by Petition - 
Schedule # 458 


The Court noted Schedule # 458 as submitted by the Collector 
of Taxes listing various local improvement projects on the initiative 
and by petition. 

MOVED by Aid. Gerard, 
SECONDED by Aid. Boyce, 

THAT Schedule # 458 be approved as proposed by the Collector 
of Taxes. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Boyce, 
SECONDED by Aid. Gerard, 

THAT the Court of Revision rise and report. 

- CARRIED UNANIMOUSLY 


COUNCIL 

MOVED by Aid. Boyce, 
SECONDED by Aid. Gerard, 

THAT the report of the Court of Revision be received, 

- CARRIED UNANIMOUSLY 


Cont'd. 
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3 . Langara Golf Links 

Working Capital Fund 

The Director of Finance reports as follows: 

"By agreement dated 2nd July, 1968 the City and the C.P.R. 
operate the Langara Golf Course jointly, sharing profits 
or losses equally after payment of taxes on the whole 
course as set out in the agreement. Under this agree- 
ment each party agreed to advance $9,631.00 to provide 
a working capital fund to purchase equipment, pay for 
minor improvements, and to provide cash for day to day 
operations. 

Efficient operation of the course has required replace- 
ment of some equipment as well as additional equipment, 
and certain building repairs and blacktopping have been 
necessary to bring the premises up to an acceptable 
standard for the public. 

Depreciation of these assets is provided for in the 
accounts of the Langara Golf Links and it is expected 
that should the agreement terminate, the working capital 
advance will be realized in cash after sale of the 
equipment . 

It has become necessary to increase the working capital 
and the C.P.R. have already advanced a further sum of 
$10,028.85 and request the City to match this amount in 
order to provide an adequate total fund. 

RECOMMENDED that the City advance an additional $10,028.85 
to the working capital fund of Langara Golf Links, such 
advance to be repaid when the agreement terminates on 
December 3I, 1972, or such later date to which the 
agreement is extended." 

Your Board 

RECOMMENDS that the recommendation of the Director of Finance be 
adopted . 


FOR ADOPTION SEE PA6E(S) b>..6. — 


Special Council (Court of Revision), September 11, I'JV'J 
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Council noted a report of the City Manager dated August 9, 1979 
in which the City Engineer reported on subsequent procedure as 
follows : 


'Projects on the 'Initiative Principle' and by 'Petition' have been advanced 
under the provisions of the Local Improvement Procedure By-law and will come 
before a Court of Revision on Tuesday, September 11, 1979. 

The projects are identified as follows: 

Court of Revision (Schedule) Items Type 

Initiative 458 2,3,4, & 6 to 9 P.C. Concrete Sidewalk 

inclusive 

l^etiCion 458 1 Lane Lighting 

Capital Funds 

Funds for the City's share of these projects are available from Capital Budgets 
already approved. 

RECOMMENDATION 

I recommend, subject to the proceedings of the Court of Revision and subsequent 
approval by Council, that the projects 'on the initiative' and 'by Petition' in 
Court of Revision 458 be undertaken." 

The City Manager RECOMMENDS that the above recomrcendation of the City Engineer 
be approved. 


Council also noted a letter from the Kensington Citizens 
Neighbourhood Improvement Program Planning Committee recommending 

the following: 


"1. We urge you to approve all the sidewalk projects presented at 
the Court of Revision meeting of September 11, 1979; 

2. We urge you to allocate more money in the 1980 budget for side- 
walks by rearranging the Five Year Capital Plan and/or reallocating 
funds from the Supplementary Capital Budget. In the Five Year Plan 
Ballot sidewalks were one of the items that was approved; 

3. We urge City Council to apply the 25% reduction that applies to 
pavement and curbs on major thoroughfares also to sidewalks on 
major thoroughfares and that the City initiate sidewalks on major 
thoroughfares in the same way that they initiate pavement and curbs 
and that if possible both be done at the same time. " 

There being no delegations wishing to address Council on any 
of the projects, it was 

MOVED by Aid. Marzari, 
SECONDED by Aid. Bellamy, 

THAT the recommendation of the City Manager, as contained in 
his report of August 9, 1979 and quoted above, be approved, and 
recommendation 3 as proposed by Kensington N.I. P. Planning Coramittee 
be referred to the City Engineer for consideration and report 
to the Standing Committee on Finance. 

- CARRIED UNANIMOUSLY 


The Court adjourned at approximately 2.35 p.m. 


The foregoing are Minutes of the 
Special Council (Court of Revision) 
of September 11, 197 9 , -'adopted by 
Council on September 18/, 1979 . 
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MANAGER'S REPORT 

August 9, 197 9 

TO: Vancouver City Council (Court of Revision) 

SUBJECT: Local Improvements - Subsequent Procedure 
(Court of Revision - September 11, 1979) 

CLASSIFICATION: RECOMMENDATION 


The City Engineer reports as follows: 

! "Projects on the 'Initiative Principle' and by 'Petition' have been advanced 
I under the provisions of the Local Improvement Procedure By-law and will come 
i before a Court of Revision on Tuesday, September 11, 1979. 

The projects are identified as follows: 

Court of Revision (Schedule) Items 

Initiative 458 2,3,4, & 6 to 9 

inclusive 

; Petition 458 1 

[ 

Capital Funds 

Funds for the City's share of these projects are available from Capital Budgets 
already approved. 

I RECOMMENDATION 

I I recommend, subject to the proceedings of the Court of Revision and subsequent 

' approval by Council, that the projects 'on the initiative' and 'by Petition' in 

j Court of Revision 458 be undertaken." 

The City Manager RECCMMENDS that the above recommendation of the City Engineer 
be approved. 


P.C. Concrete Sidewalk 
Lane Lighting 


FOR COUNCIL ACTION SEE PAGE(S) -1 


CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 


A regular meeting of the Council of the City of Vancouver was 
held on Tuesday, September 11, 1979, in the Council Chamber commencing 
at approximately 2:00 p.m. 

PRESENT: Mayor Volrich 

Aldermen Bellamy, Boyce, Gerard, Harcourt, 
Little, Marzari and Puil 

ABSENT: Aldermen Ford, Kennedy (Leave of Absence) 

and Rankin 

CLERK TO THE COUNCIL: R. Henry 


2:00 P.M. 
RECOGNITION 

Council gave recognition to the Vancouver Whitecaps Soccer 
Team, winners of the 1979 N.A.S.L. Soccer Bowl Championship. 

The Mayor presented the coaches and each player with a 
certificate of merit. He also presented the team captain, 
Mr. John Craven, with an engraved plaque honouring the team's 
outstanding achievement in the North American Soccer League. 

Mr. Tony Waiters, the coach and Mr. John Craven, captain, 
replied on behalf of the team. 


* * * 


Following the recognition Council recessed at 2:25 p.m. and 
reconvened at 2:35 p.m., following a Court of Revision. 


* * * 


PRAYER 

The proceedings in the Council Chamber were opened with prayer, 
offered by the Civic Chaplain, Major McBain, of the Salvation Army, 
198 West Hastings Street, Vancouver. 


IH CAMERA' MEETING 

The Council was advised there were matters to be considered 
In Camera' later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Boyce, 

THAT the Minutes of the Regular Council Meeting of August 28, 
1979, (with the exception of the 'In Camera' portion) be adopted 
after amendment as follows: 

Page 12 - that in respect of the motion by Alderman Little 
re Sunday and Statutory Holiday Store Closings - 
Shelmar Furniture Ltd., the word "By-law" be 
deleted and the word "appeal" be substituted 
therefor . 
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COMMITTEE OF THE WHOLE 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Bellamy, 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Volrich in the Chair. 

- CARRIED UNANIMOUSLY 


DELEGATIONS 


1. "Show Cause" - 

Traveller's Hotel 

Prior to considering this matter Council noted a letter from 
Mr. Henry C. Wood of DeBou, Hanson, Sullivan & Wood, counsel for 
the manager of the Traveller's Hotel, requesting deferral of this 
item to the meeting of September 18th, to permit them an 
opportunity to respond to the report of the Police Department 
dated September 7, 197 9. 

MOVED by Aid. Harcourt, 

THAT the show cause hearing on the Traveller's Hotel be 
deferred to the Council meeting of September 18, 197 9, to provide 
counsel for the operator an opportunity to respond to the recent 
Police report. 

- CARRIED UNANIMOUSLY 


2. Interim Parking - North Side of 10th Avenue 
Between Cambie and Yukon Streets 


At its meeting on August 14th, Council deferred to August 28th 
the clause of the Standing Committee on Planning and Development 
report dated July 26, 1979, on Interim Parking - North Side of 
10th Avenue between Cambie and Yukon Streets, for a report 
reference from civic officials. 

In light of new information received and following discussions 
with the City Manager and Director of Civic Buildings, the matter 
was further deferred to September 11, 197 9. 

Also before Council was a further report of the City Manager 
dated September 7, 197 9, providing additional information on the 
basic options available to Council with respect to the City-owned 
property on the north side of 10th Avenue between Cambie and 
Yukon Streets. The report also reviewed the conditions of the 
various parcels of property involved in this site and gave details 
of the existing public, press, elected officials and staff parking 
available at City Hall. 

Council on August 14th agreed to hear representation frcan 
Mr. Nathan Davidowicz when this matter was before it. Mr. A. Lang ley. 
Director of Civic Buildings, gave a short report reference for 
Council's information, reviewing the options available to Council 
for disposition of the City-owned land on the north side of 10th 
Avenue, as well as the possibility of the City obtaining revenues 
through the installation of pay parking on this site. Mr. Langley 
indicated there is a limited demand for pay parking in this area 
and therefore it would njt be economically viable. 


Cont'd 
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DELEGATIONS (Cont'd) 

Interim Parking - North Side of 10th Avenue 
Between Cambie and Yukon Streets (Cont'd) 


Mr. Davidowicz addressed Council and urged it not to provide 
free parking for staff employees as this would discourage staff 
from using public transit. 

MOVED by Puil, 

THAT Council defer a decision on the disposition of the City- 
owned property on the north side of 10th Avenue between Cambie 
and Yukon Streets pending firm information from the Provincial 
Government on its plans with respect to location of the new Juvenile 
and Family Court, at which time appropriate officials report to 
the Planning and Development Committee. 

- CARRIED 

(Alderman Little opposed.) 


3. Retail Stores Selling 
Sex-Oriented Products 

Council on June 12, 1979, approved a City Manager's Report 
dated May 25, 197 9, on Granville Street improvements - Nelson Street 
South to Granville Street Bridge, with the exception of 
recommendations 9 and 10, pending the hearing of representations 
from the lawyers for Ultra Love Products Limited and The Love Shop. 

Recommendations 9 and 10 in the City Manager's Report dated 
May 25, 197 9, dealt specifically with a proposed amendment to the 
Zoning and Development By-law to regulate retail stores selling, 
or providing sex-oriented products as a special or primary use 
and an increase in the annual license fee for such stores to 
$3,000 as well as restrictions of the hours of business and the age 
of the clientele. 

Mr. D.A. Cave, lawyer for Ultra Love Products Limited, addressed 
Council and read from a circulated brief. In his brief Mr. Cave 
suggested that if Council wishes to use increased license fees as 
an indirect means to cleaning up the Granville Street area this 
increase be restricted as follows: 

a) To those establishments operating in the 
Granville Street area with which the Clapp 
Report was concerned; 

b) Alternatively to new establishments who wish 
to engage in this type of operation in the 
Granville Street area. 

Mr. Cave also put forward a number of other suggestions on 
regulation of this type of business. 

Ms. Brenda Humber, co-owner of The Love Shop, also addressed 
Council and read from a circulated brief. In her brief Ms. Humber 
put forward arguments why The Love Shop and other similar 
operations should not fall within the purview of the proposed by-law 
amendments. The brief suggested a number of means by which Council 
could deal with this matter. 


Cont'd 
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DELEGATIONS (Cont'd) 


Retail Stores Selling 
Sex-Oriented Products (Cont'd) 


MOVED by Aid. Harcourt, 

THAT the briefs submitted to Council this day by representatives 
of Ultra Love Products Limited and The Love Shop be referred to 
the Director of Legal Services for consideration of the suggestions 
put forward therein and report back to Council on the viability 
of these suggestions. 

- CARRIED UNANIMOUSLY 


4. Carnegie Centre - 

Management, Programming and Budget 

Council on August 28, 197 9, deferred the report from the joint 
Community Services and Finance and Administration Committees dated 
August 16, 197 9, and a report from the City Manager dated August 20, 
197 9, both on the Carnegie Centre - management, programming and 
budget, to permit representations from interested persons and 
organizations . 

The report of the joint committees put forward the following 
items for Council's consideration: 


C. (i) That the operating hours of the Carnegie Centre be 

8 hours per day, 6 days per week and the development 
of a revised budget be referred to the City Manager 
and Director of Social Planning for report to Council. 

C. (ii) That City Council approve the programming and 

staffing structure as shown in the body of the 
July 3 0, 197 9 report from the Director of Social 
Planning (1979 $109,290.00, including one time costs 
of $26,020.00, and full year 1980, including 
inflation, of $307,397.00) and approve the provision 
of funds for the period September 1st to December 31st, 
197 9, with the source of funds being Contingency 
Reserve, subject to the classification of the staff 
positions by the Personnel Services Department. 

D. (i) That Council approve the establishment of the 

Carnegie Centre Advisory Committee to be appointed 
by Council and to include one Alderman to advise the 
manager of the Centre regarding management policy and 
programming . 

D. (ii) That City Council approve the following composition 
for the Carnegie Centre Advisory Committee: two 
representatives from each of the following organizations 
and/or sub-communities - the Downtown Eastside (DERA) , 
Strathcona (Setacona), local Chinese Community (Chinese 
Benevolent Society), local Japanese Community (Tanari 
Gumi) and local native Indian Community (Vancouver 
Indian Centre) . 


Ms. Libby Davies, Downtown Eastside Residents Association, 
addressed Council and read from a circulated brief. The brief 
urged Council not to approve the operating hours put forward in 
recommendation C.(i) quoted above. She urged instead that Council 
approve operating hours of the Centre from 9:00 a.m. to 9:00 p.m., 
seven days a week as recommended by the Director of Social Planning. 


Cont'd 
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DELEGATIONS (Cont'd) 

Carnegie Centre - 

Management, Programming and Budget (Cont'd) 

Ms. Davies also urged Council to approve the composition for the 
Carnegie Centre Advisory Committee recommended by the Director of 
Social Planning (recommendation D. (ii) quoted above). 

Ms. Wini Agg, Strathcona Property Owners-Tenants Association, 
spoke in support of the longer operating hours. She also stated 
that the library facility is inadequate for the hard of hearing 
and those persons with seeing disabilities. She proposed that the 
City acquire additional property for provision of improved 
recreation facilities - e.g. swimming pool. 

Mr. Fred Soon, member, Carnegie Centre Advisory Committee, 
also urged Council to approve the longer operating hours and the 
Committee composition proposed by the Director of Social Planning. 

Ms. M. Chisolm, Urban Core Community Workers Association, 
spoke in favour of the longer operating hours and stated that 
residents and people working in the area would be willing to volunteer 
some of their time to assist with the operation of the Centre. 

MOVED by Aid. Puil, 

THAT recommendations A, B, E, F and G of the report of the 
joint committees on Community Services and Finance and Administration 
dated August 16, 1979, be approved. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Puil, 

THAT the operating hours of the Carnegie Centre be eight 
hours per day, six days per week, based on the proposed operating 
budget submitted in the City Manager's Report dated August 29, 
197 9, based on these operating hours; 

FURTHER THAT there be a review of the operating hours at the 
end of three months, as well as a review of possible revenues 
which could be obtained from organizations using the Centre. 

- CARRIED 

(Aldermen Gerard, Harcourt and Marzari opposed.) 


MOVED by Aid. Puil, 

THAT Council approve the establishment of the Carnegie Centre 
Advisory Committee with personnel to be appointed by Council for the 
year 198 0; membership to include one Alderman, and a member of the 
business community; with nominations being invited from business 
and community groups in the area . 

- LOST (tie vote) 
(Aldermen Bellamy, Boyce, Harcourt and Marzari opposed.) 


MOVED by Aid. Harcourt, 

THAT City Council approve the following composition for 
the Carnegie Centre Advisory Committee: two representatives from 
each of the following organizations and/or sub-communities - the 
Downtown Eastside (DERA) , Strathcona (Setacona) , local Chinese 
Community (Chinese Benevolent Society) , local Japanese Community 
(Tanari Gumi) and local native Indian Community (Vancouver Indian 
Centre) ; 


Cont'd 
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DELEGAT IONS (Cont'd) 

Carnegie Centre - 

Management, Programming and Budget (Cont'd) 

FURTHER THAT the Advisory Committee include representatives 
of the business community and the Downtown Clergy Association. 

- LOST 

(Aldermen Boyce, Gerard, Little, Puil and the Mayor 
opposed . ) 


MOVED by Aid. Little, 

THAT Council approve the establishment of the Carnegie Centre 
Advisory Committee with personnel to be appointed by Council for the 
year 198 0; membership to include one Alderman, and a member of the 
business community; with nominations being invited from business 
and community groups in the area; 

FURTHER THAT prior to the appointment of personnel for the 
year 1981, Council give consideration to the method of appointing. 

- CARRIED 

(Aldermen Bellamy, Harcourt and Marzari op'oosed . ) 


* * * 


Council recessed at 4:40 p.m. and following an 'In Camera' 
meeting in the Mayor's Office reconvened in the Council Chaiaber 
at 5:05 p.m. with the same members present. 


* * * 


CITY MANAGER'S REPORTS 


E. MANAGER'S REPORT 
(August 31, 1979) 

Kensington N.I. P. - Kensington 
Park Playing Fields 

MOVED by Aid. Bellamy, 

THAT the recommendation of the City Manager, as contained in 
this report, be approved. 

- CARRIED 

(Alderman Puil opposed) 


Regular Council, September 11, 1979 


STANDING COMMITTEE AND OTHER REPORTS 

III. Report of Standing Conmiittee 
on Transportation 
(August 30, 1979) 

Self-Serve Gasoline Stations 
(Clause 1) 


When considering this clause Council noted requests from a 
number of persons wishing to address it orl this matter at a future 
meeting of Council. 

MOVED by Aid. Boyce, 

THAT the delegation requests be approved and consideration 
of this matter be deferred to a future meeting of Council. 


- CARRIED UNANIMOUSLY 


CITY MANAGER'S REPORTS (Cont'd) 


D. MANAGER'S REPORT 

(September 7, 1979 ) 

^^plication to Re zone the Northeast 
Corner of Hastings and Boundary 
Road in Burnaby to Permit Construction 
of Two High-rise Apartment Towers 

MOVED by Aid. Puil, 

THAT the concerns expressed in the City Manager's report 
dated September 7, 1979 with respect to the proposed development 
on the Northeast Corner of Hastings and Boundary Road in Burnaby 
be brought to the attention of Burnaby City Council at the Public 
Hearing scheduled for the evening of September 11, 1979. 

- CARRIED UNANIMOUSLY 


UNFINISHED BUSINESS 

1. Hildon Hotel - 

5 West Cordova Street 

During consideration of this clause the City Clerk advised that 
the operator is requesting deferral of this matter to the next 
meeting of Council, to provide him an opportunity to respond to the 
contents of the City Manager's report. 

MOVED by Aid. Little, 

THAT the request of the operator be approved and this matter be 
deferred to the next meeting of Council . 
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- CARRIED UNANIMOUSLY 
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CITY OF VANCOUVER 

RIKULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, February 9, 1971, in the Council Chamber at 
approximately 9:30 A.M. 

PRESENT : His Worship the Deputy Mayor, (Alderman Calder) 
Aldermen Adams, Bird, Broome, Hardwick, 

Linnell, Phillips, Rankin, Sweeney 
and Wilson. 

ABSENT: His Worship the Mayor 

CLERK TO THE COUNCIL : R. Thompson 

PRAYER The proceedings in the Council Chamber were opened 

with prayer. 


ACKNOWLEDGMENT There were present in the Council Chamber, 

Provisional Members of the Vancouver Junior 
League and. 

Students from the David Thompson School, under 
the direction of Mr. Ellis. 


'IN CAMERA ' MEETING 

The Council agreed to an 'In Camera' meeting later this 

day. 

ADOPTION OF MINUTES 

MOVED by Aid. Linnell, 
SECONDED by Aid. Bird, 

THAT the Minutes of the Regular Council meeting (including 
'In Camera'), of February 2, 1971, be adopted. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT this Council resolve itself into Committee of the Whole, 
His Worship the Deputy Mayor in the Chair. 

- CARRIED 

UNFINISHED BUSINESS 

Sale of City-owned Residual Land: 
Smithe-Haro Connector and Relationship 
to Robsonstrasse Proposals 


It was agreed to defer this matter to later this day. 

(see pages 9 and 10) 

COMMUNICATIONS OR PETITIONS 

Invitation to Transient Youth Conference 

The Council considered a telegram forwarded to Alderman 
Linnell by the Canadian Council on Social Development inviting 
attendance at a Conference re transient youth services and 
student employment to bo held in Ottawa, February 21st to 23rd 
inclusive. 


cent 'd , 
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COMMUNICATIONS AND DELEGATIONS 


1. Moratorium on High Rise 

Building Development - West End 

Report of Standing Committee 
on Planning and Development 
(August 30, 1979) 

Options for a Review of the West 
End Building Height Controls 
(Clause 4) 


Council noted a letter dated August 30, 1979 from Mr. J.B. Paolo 
requesting an opportunity to address Council this day when Council 
was considering the report from the Standing Committee on Planning 
and Development dated August 30, 1979, on options for a review of 
the West End Building Height Controls. 

Council agreed to hear representations from Mr. Paolo and to 
vary the agenda to deal with the relevant clause of the report 
of the Standing Committee on Planning and Development dated August 
30, 1979. 

Mr. Paolo addressed Council and requested that Council estab- 
lish a moratorium on future high-rise building development in the 
West End, with specific reference ro the Development Permit 
Application No. 844 53 for development of a high-rise at 2015 Beach 
Avenue . 

Council noted that this application would be considered by 
the Development Permit Board at its meeting on September 17, 1979. 

The Director of Planning, in his capacity as the Chairman 
of the Development Permit Board, advised Council that the appli- 
cant for the development on 2015 Beach Avenue has now brought 
forward an alternative low-rise scheme which, in his opinion, the 
Development Permit Board will likely favour over the original 
high-rise proposal. 

Mr. Spaxman also addressed Council on his concerns with 
respect to the Committee's recommendations that the Director of 
Planning review the height section of the West End Guidelines and 
bring forward recommendations for amendment to provide some 
additional clarity in the basic wording and intent to include 
expansion to provide clarity in the supplementary West End Guide- 
lines and Planning Policies to aid developers . 

MOVED by Aid. Harcourt, 

THAT the representation from Mr. Paolo be received; 

FURTHER THAT the recommendation of the Committee, as contained 
in this clause, be approved. 

- CARRIED 

(Aldermen Boyce, Harcourt and Little opposed) 
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CITY MANAGER'S REPORTS 


A. MANAGER'S GENERAL REPORT 
SEPTEMBER 7, 1979 


Works & Utility Matters 
(September 7, 1979) 

The Council considered this report which contains three 
clauses identified as follows: 

Cl. 1: Tender Awards 

Cl. 2: Sewer Reconstruction on Georgia Street 

from Vernon Drive to Clark Drive 
Cl . 3: 37th Avenue Feedmain - Adjustment of 

Waterworks Capital Recount 

Clauses 1-3 inclusive 

MOVED by Aid. Little, 

THAT clause 1 be received for information, and the recommenda- 
tions of the City Manager, as contained in clauses 2 and 3 of this 
report be approved. 

- CARRIED UNANIMOUSLY 


Building & Planning Matters 
(September 7, 1979) 

The Council considered this report which contains two clauses 
identified as follows: 

Cl. 1: Grandview-Woodland N.I. P. - 

Lord Nelson Field Improvements 
Cl. 2: Champlain Heights - Enclave 14 

Land Tenure 

Clauses 1 and 2 

MOVED by Aid. Harcourt, 

THAT the recommendations of the City Manager, as contained in 
clauses 1 and 2 of this report, be approved. 

- CARRIED UNANIMOUSLY 

Finance Matters 
(September 7, 1979) 

1979 Recreation Facilities Assistance 
Grant - Approvals and Rejections 
(Clause 1) 


MOVED by Aid. Harcourt, 

THAT this matter be referred to the Standing Committee on 
Finance "and Administration for consideration of the five City 
initiated projects rejected for funding fwhen the City Manager has 
obtained information on 

(i) why these REAP applications were rejected 

(ii) the monies allocated to tne City 

of Vancouver in relation to other areas of 
the Province 

with a view to developing sound arguments for an appeal by the 
City of the Provincial Government's decision. 

- CARRIED UNANIMOUSLY 


cont ' d 
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CITY MANAGER'S REPORTS (Cont'd) 


Finance Matters 
(September 7,1979) (cont'd ) 


Investment Matters (Various 
Funds) July 1979 
(Clause 2) 


MOVED by Aid. Har court, 

THAT the recommendation of the City Manager, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 


Personnel Matters 
(September 7, 1979) 

Two New Positions 
- Taylor Manor 
(Clause 1) 


MOVED by Aid. Harcourt, 

THAT the recommendation of the City Manager, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 


Property Matters 
(September 7, 1979) 

The Council considered this report which contains three 
clauses identified as follows: 

Cl . 1: Renewal of Encroachment Agreement to 

Shell Canada Limited - N/W Corner of 

65th Avenue and Granville Street 
Cl. 2: Renewal of Lease to Walter Zell and 

Jarvis Electric Ltd. 
Cl. 3: Sale of Property - Lot C, Block N, D.L. 393, 

Plan 17729 W/S of 4600 Nanaimo Street - 

Zoned RS-1 

Clauses 1-3 inclusive 

MOVED by Aid. Puil, 

THAT the recommendations of the City Manager, as contained 
in clauses 1, 2 and 3 of this report, be approved. 

- CARRIED UNANIMOUSLY 


B. MANAGER'S REPORT 

(September 4, 1979) 

Champlain Heights Enclave 1 - 
Construction Deadline Starts 

MOVED by Aid. Puil, 

THAT the recommendation of the City Manager, as contained in 
this report, be approved. 

- CARRIED UNANIMOUSLY 


cont ' d 
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CITY MANAGER'S REPORTS (Cont'd) 


C. MANAGER'S REPORT 

(September 4, 1979) 

Change of a Single-Family Dwelling 
to Multiple Dwelling Units and 
Strata Title Conversion 


MOVED by Aid. Puil, 

THAT the recommendation of the City Manager, as contained in 
this report, be approved. 

- CARRIED UNANIMOUSLY 


F. MANAGER'S REPORT 

(September 11, 1979 ) 

Location of Fire Hall #22 

MOVED by Aid. Bellamy, 

THAT the report of the City Manager dated September 11, 1979 
be received for information. 


- CARRIED UNANIMOUSLY 
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STANDING COMI'lITTEE AND OTHER REPORTS 


I. Report of the Standing Committee on 
Community Services 

(August 30, 1979) 

The Council considered this report which contains five 
clauses identified as follows: 


CI. 1: Air Conditioning - The "44" 
Cl. 2: Liquor Store at Main and 
Hastings 

Cl. 3: Grant Request - Lower Mainland 

Parent and Child Therapy Society 
(PACT) 

Cl. 4: Grant Request - Stroke Association 
Cl. 5: Booth Building Evacuation System 


Clauses 1-5 inclusive 


MOVED by Aid. Gerard, 

THAT the recommendations of the Committee, as contained in 
clauses 1, 2, 3, 4 and 5 of this report be approved. 


- CARRIED UNANIMOUSLY 


II. Report of the Standing Committee on 
Planning and Development 
(August 30, 1979) 


The Council considered this report which contains four 
clauses identified as follows: 


Cl. 1: Status of Major Development 

Permit Applications 
Cl. 2: Neighbourhood Grocery Stores 
Cl. 3: Revisions to Guidelines for Townhouse 

and Apartment Development in RT-2 

and RT-2A Zoned Areas 
Cl. 4: Options for a Review of the West 

End Building Height Controls 


Status of Major Development 

Permit Applications 

(Clause 1) 


When considering this report. Council expressed concern over 
the utilization of unused gas station sites for office building 
development. In consequence, the Mayor directed that the Director 
of Planning report on the implications of commercial/medical office 
development on the sites of abandoned gas stations. 

MOVED by Aid. Harcourt, 

THAT the recommendation of the Committee, as contained in 
this clause be approved. 

- CARRIED UNANIMOUSLY 


Neighbourhood Grocery Stores 
(Clause 2) 


MOVED by Aid. Harcourt, 

THAT the recommendation of the Committee, as contained in 
this clause be approved. 

- CARRIED UNANIMOUSLY 


Cont'd. 
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STANDING COMMITTEE AND OTHER REPORTS (Cont'd.) 


II. Report of the Standing Committee on 
Planning and Development 
(August 30, 1979) (Cont'd.) 

Revisions to Guidelines for 
Townhouse and Apartment Development 
in RT-2 and RT-2A Zoned Areas 
(Clause 3) 


MOVED by Aid. Harcourt, 

THAT recommendation A contained in this clause be approved. 

- CARRIED UNANIMOUSLY 


With respect to recommendation B, the City Manager explained 
that in 1974 the City advised building demolition firms that failure 
to obtain the requisite permits could result in a "show cause hearing" 
to determine whether or not their licenses should be revoked. The 
City Manager requested leave to follow like steps at this time and 
Council so agreed. 

Options for a Review of the West 
End Building Height Controls 
(Clause 4) 


For Council action see page 8. 


III. Report of the Standing Committee on 
Transportation 

(August 30, 1979) , 

The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Self-Serve Gasoline Stations 
CI. 2: Extension of Transit Service to 

Phase II, False Creek 
CI. 3: Transportation of Hazardous 

Materials 

Self -Serve Gasoline Stations 
(Clause 1) 


For Council action see page 7. 


Clauses 2 and 3 

MOVl.;i) by Aid. Bellamy, 

THAT the recommendations of the Committee, as contained in 
clauses 2 and 3 be approved. 

- CARRIED UNANIMOUSLY 


Cont • d. 
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STANDING COMMITTEE AND OTHER REPORTS (Cont'd.) 


IV. Report of the Task Force on 
Vietnamese Refugees 
(September 6, 1979) 

CBC Benefit, September 14th, 1979 - 
Funds to Cover Orpheum Rental 
(Clause 1) 


MOVED by Aid. Gerard, 

THAT the recommendations of the Chairman of the Task Force 
on Vietnamese Refugees, as contained in this report be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED IIAJORITY 


RISE FROM COMMITTEE OF THE WHOLE 

MOVED by Aid. Harcourt, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Harcourt, 
SECONDED by Aid. Bellamy, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


BY-LAWS 


1. A BY-LAW TO PROVIDE FOR THE 
IMPOSITION OF INTEREST ON 
DELINQUENT REAL PROPERTY TAXES 
FOR THE YEAR 19 80 


MOVED by Aid. Puil, 
SECONDED by Aid. Little, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Puil, 
SECONDED by Aid. Little, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law- 

- CARRIED UNANIMOUSLY 


Cont'd. 
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BY-LAWS (Cont'd.) 
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2. A BY-LAW TO PROVIDE FOR THE 
IMPOSITION OF INTEREST ON 
UNPAID BUSINESS TAX FOR THE 
YEAR 1980 


MOVED by Aid. Puil, 
SECONDED by Aid. Little, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Puil, 
SECONDED by Aid. Little, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


3. A BY-LAW TO AMEND BY-LAW 

NO. 4450, BEING THE LICENSE 
BY-LAW 

(License Foe - P . N . E . ) 


At the Council meeting of June 26, 1979, the above By-law was 
given first reading and was deferred to provide the P.N.E. an 
opportunity of obtaining an opinion on the matter. Council vr.o 
advised that the P.N.E. was unable to obtain opinion from legal 
counsel . 

The By-law was declared open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Ilarcourt, 
SECONDED by Aid. Marzari, 

THAT the By-law be given second and third readings and the Mayor 
and City Clerk be authorized to sign and seal the By-law. 

- CARRIED 

(Aldermen Bellamy, Gerard and Little opposed.) 
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MOTIONS 


A. Allocation of Land for 
Lane Purposes 

(All that portion of Lot 34, Block 4, Northwest 1/4 
of Section 49, Town of Hastings Suburban Lands, 
Plan 1745, lying northwesterly of a line joining a 
point in the westerly limit of said Lot 34, 10 feet 
southerly from the northwesterly corner of said Lot 34 
and a point in the northerly limit of said Lot 34, 10 
feet easterly from the northwesterly corner of said 
Lot 34) 


MOVED by Aid. Bellamy, 
SECONDED by Aid. Gerard, 

THAT WHEREAS the registered owner has conveyed to the 
City of Vancouver for lane purposes land in the City of Vancouver, 
Province of British Columbia, more particularly known and 
described as follows: 

all that portion of Lot 34, Block 4, Northwest 
k of Section 49, Town of Hastings Suburban Lands, 
Plan 1745, lying northwesterly of a line joining 
a point in the westerly limit of said Lot 34, 
10 feet southerly from the northwesterly corner 
of said Lot 34 and a point in the northerly limit 
of said Lot 34, 10 feet easterly from the north- 
westerly corner of said Lot 34, the same as shown 
outlined red on plan prepared by G. Girardin, 
B.C.L.S., dated July 24, 1979, and marginally 
numbered LF 9202, a print of which is attached. 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes and declared to form and to constitute portion of a 
lane . 

- CARRIED UNANIMOUSLY 


B. Allocation of Land for 
Lane Purposes 

(South 10 feet of the West 1/2 of Lot 2, 
Block 293, District Lot 526, Plan 590) 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Gerard, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver for lane purposes land in the City of Vancouver, 
Province of British Columbia, more particularly known and described 
as follows: 

South 10 feet of 
the West H of Lot 2 
Block 293 
District Lot 526 
Plan 590 

AND WHEREAS it is deemed expedient and in the public interest to 
accept and allocate the said lands for lane purposes; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for lane 
purposes and declared to form and to constitute portion of a lane. 

- CARRIED UNANIMOUSLY 


Cont'd. 
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MOTIONS (Cont'd.) 

C. Allocation of Land for 
Lane Purposes 

(South 2 feet of each of Lots 7 and 8, 
Block 228, District Lot 526, Plan 590) 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Gerard, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver for lane purposes land in the City of Vancouver, 
Province of British Columbia, more particularly known and described 
as follows: 

South 2 feet of each of 
Lots 7 and 8 
Block 228 
District Lot 526 
Plan 590 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for lane 
purposes and declared to form and to constitute portion of a lane. 

- CARRIED UNANIMOUSLY 


D. Allocation of Land for 
Lane Purposes 

(North 10 feet of Lot 12, Block 313, 
District Lot 526, Plan 590) 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Gerard, 

THAT WHEREAS the registered owner has conveyed to the City of 
Vancouver for lane purposes land in the City of Vancouver, Province 
of British Columbia, more particularly known and described as 
follows : 

North 10 feet of 
Lot 12 
Block 313 
District Lot 526 
Plan 590 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for lane 
purposes and declared to form and to constitute portion of a lane. 

- CARRIED UN7VNIM0USLY 


E. Allocation of Land for 
Road Purposes 
(Portion of land at King 
Edward and Carolina) 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Gerard, 

WHEREAS the City of Vancouver is the registered owner of 
Lot C of Lots 1 to 3, Block E, District Lot 301, Group one. 
New Westminster District Plan 9722; 

AND WHEREAS it is deemed expedient and in the public interest 
to establish a portion of the above described land as road; 


Cont'd. 
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Regular Council, February 9, 1971 

COMMUNICATIONS OR PETITIONS (cont'd ) 

Commissioner Ryan advised that similar invitations have 
been forwarded to the Director of Social Planning/Community 
Development and to the Medical Health Officer. Mr. Egan has 
not expressed an interest in attending but the Medical Health 
Officer requested a representative of his department be 
a u t ho r i z ed . , 

MOVED by Aid. Hardwick, 

THAT this whole matter be laid over for one week and 
Alderman Linnell be requested to bring in specific recommendations 
to Council . 

- CARRIED 

BOARD OF ADMINISTRATION AND OTHER REPORTS 

A. General Report, 
February 5, 1971 

Works and Utility Matters 

MOVED by Aid. Broome, 

THAT, in respect of the report of the Board of Administration 
(Works and Utility matters), dated February 5, 1971, Clauses 
1 to 7 inclusive be adopted and Clauses 8 to 10 inclusive be 
received for information. 

- CARRIED 

Bus Shelters 

Alderman Wilson requested that the Board of Administration 
report on the matter of establishing bus shelters at 30th Avenue 
and Cambie Street and at 31st Avenue and Cambie Street to assist 
visitors to the Shaughnessy and St. Vincent's Hospitals. 

His Worship the Deputy Mayor directed this matter be 
referred to the Board of Administration for consideration and 
report . 


Progression of Traffic Lights: 

Hornby Street from Pacific to Georgia Streets 

Alderman Adams referred to light progression on Hornby 
Street between Pacific and Georgia Streets during the morning 
period stating that cars are required to make stops at the 
various intersections. 

His Worship the Deputy Mayor directed the matter to the 
Board of Administration for consideration. 

Social Service and Health Matters 

Renovation and Improvements: 
Mountain View Cemetery (Clause 1 ) 

MOVED by Aid. Hardwick, 

THAT further consideration of this clause be deferred to 
allow groups requesting to appear on the matter, to do so. 

- CARRIED 

MOVED by Aid. Wilson, 

THAT the whole matter be referred for Report Reference. 

- LOST 

(The motion of Alderman Hardwick was put and carried) 
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MOTIONS (Cont'd.) 


E. Allocation of Land for 
Road Purposes 
(Portion of land at King 
Edward and Carolina) (Cont'd. ) 


THEREFORE BE IT RESOLVED that all that portion of Lot C of 
Lots 1 to 3, Block E, District Lot 301, Group One, New Westminster 
District, Plan 9722 described as follows: 

Commencing at the southwesterly corner of said Lot C; 

Thence, North 1.92 feet, following in the westerly limit 
of said Lot C; 

Thence, N88° 15'E, 128.37 feet, more or less, to 
intersection with the easterly limit of said Lot C at 
a point 4.67 feet northerly from the southwesterly 
corner of said Lot C; 

Thence, South 4.67 feet, following in the easterly limit 
of said Lot C to the southeasterly corner of said Lot C; 

Thence, S89° 29'W, 128.32 feet, more or less, following 
in the southerly limit of said Lot C to the point of 
commencement . 

The same as shown outlined red on plan prepared by G. Girardin, 
B.C.L.S., dated April 19th, 1978, and marginally numbered LF8597, 
a print of which is hereunto annexed be and the same is, hereby 
established for road purposes and declared to form and constitute 
portion of road. 


1. Policy re Delegation Requests 

At the Council meeting of August 28, 1979, Alderman Little 
submitted the following Notice of Motion: 


MOVED by Aid. Little, 
SECONDED by Aid. Bellamy, 

THAT WHEREAS it is the established policy of Council on 
delegations wishing to appear before it, that they must make prior 
arrangements with Council through the City Clerk. 

AND WHEREAS there are many requests before Council to be 
heard at a particular meeting when such prior arrangements have not 
been made; 

AND WHEREAS this does not always give officials the opportunity 
of being fully prepared; 

AND WHEREAS it is difficult to assess the Council agenda in 
arranging times for other participants involved in the business for 
the day when unexpected delegations are allowed to expand that 
agenda; 

THEREFORE BE IT RESOLVED THAT all delegation requests outside 
of the regular Council policy be determined by the Mayor on the basis 
of circumstances. 


- CARRIED UNANIMOUSLY 


(Aldermen Harcourt and Marzari opposed.) 


- CARRIED 
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NOTICE OF MOTION 


The following Notice of Motion was submitted by Alderman Bellamy 
and recognized by the Chair: 


1. P.N.E. Parking 

MOVED by Aid. Bellamy, 
SECONDED by Aid. - » 

THAT WHEREAS the parking situation in the surrounding area 
of the P.N.E. continues to be of deep concern to the residents of the 
area; 

AND WHEREAS the increased parking rate at the P.N.E. will 
further aggravate the situation; 

AND WHEREAS the City Council has requested the Engineering 
Department to evaluate the present parking control measures in the 
neighbourhoods surrounding the P.N.E., including the development of 
possible alternative measures for controlling the parking; 

AND WHEREAS the parking study has been initiated by the 
Engineering Department and it is anticipated that a report will be 
available in October or November of this year: 

THEREFORE BE IT RESOLVED THAT the Engineering Department 
examine the early implementation of the following alternative: 

That the areas bounded by: 

to the East - the West side of Boundary Road, 
to the West - the East side of Nanaimo Street, 
to the North - the waterfront, 

to the South - the North side of Charles Street, 

be designated as a restricted area, and as such be Permit ParKing 
only (P. P.O.) and that the appropriate windshield stickers be made 
available to all registered owners of vehicles in the area, as well 
as each house being supplied with two Hanger Cards for guests during 
any major P.N.E. event. 

- (Notice) 


The following Notice of Motion was submitted by Alderman Little 
and recognized by the Chair: 

2 . Prostitution on City Streets 

MOVED by Aid. Little 

THAT WHEREAS law enforcement against prostitution on our 
streets has been seriously hampered by the present wording of the 
Criminal Code of Canada; 

AND WHEREAS the present measures being taken in this regard are 
very costly to maintain; 

THEREFORE BE IT RESOLVED THAT the Vancouver City Council endorse 
the following resolution passed by the recent Annual Conference of 
the Canadian Association of Chiefs of Police: 

"WHEREAS the provision of the Criminal Code of 
Canada, Section 195.1 relating to the offence 
of soliciting is inadequate in dealing with 
street prostitution, and 

WHEREAS police forces are experiencing serious 
difficulties in dealing with the problem; 


Cont'd. 


Regular Council, September 11, 1979 


NOTICE OF MOTION (Cont'd.) 


2. Prostitution on City Streets (Cont'd.) 

THEREFORE BE IT RESOLVED THAT Section 195 be amended 
by adding thereto Section 195.2 to read as follows: 

195.2 For greater certainty 

(a) "Prostitution" in Section 195.1 means 
sexual conduct performed by either a 
male or female person; 

(b) "Public place" in Section 195.1 includes 
any means of transportation located in 
or on a public place; and 

(c) "Soliciting" need not be pressing or 
persistent conduct in order to constitute 
an offence under Section 195.1". 


- (Notice) 


Regular Council, September 11, 1979 
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ENQUIRIES AND OTHER MATTERS 


Alderman Bellamy 
Western Shellfish Ltd. 


referred to a letter he had 
received from Western Shellfish 
Ltd. indicating a problem they 
are encountering with sale of 
their fish due to the current strike 
of B.C. Ice. Mr. Livingstone, the 
operator of Western Shellfish 
Ltd. was requesting permission to 
sell his fish from a truck or 
alternatively, permission to 
locate on a commercially-zoned 
property on an intermittent basis. 


MOVED by Aid. Bellamy, 
SECONDED by Aid. Harcourt, 

THAT Council instruct the Director of Permits and Licenses 
to issue a license to Western Shellfish Ltd. for the sale of 
fish from a commercial property during the duration of the strike 
and subject to meeting the health requirements and other relevant 
conditions . 

- CARRIED UNANIMOUSLY 


Alderman Boyce referred to the desire of the 

Bayshore Inn to use fill from 
the Harbour Park site for its 
current development. She requested 
officials to expedite the issuance 
of a permit by the NHB. 

The Mayor advised that the City 
has no power to act in this matter 
without permission from the NHB 
and until the agreement has been 
reached between the Council and 
the Park Board on the Harbour 
Park property. He advised that 
a meeting between the City and 
the Park Board is tentatively 
scheduled for October 9, 1979. 


Alderman Gerard referred to the difficulty encountered 

by staff and Aldermen in viewing 
the map board because of the 
location of the TV cameras in the 
Chamber and requested that con- 
sideration be given to relocating 
the TV cameras elsewhere in the 
Chamber. 

The Mayor indicated he will 
endeavour to rectify this matter. 


The Council adjourned at approximately 6:00 p.m. 


The foregoing are MiniiTE^s of the Regular 
Council Meeting of September 11, 1979, 
adopted by Council on September 18, 1979. 
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MANAGER'S REPORT 

Date September 7, 1979 

TO: Vancouver City Council 

CLASSIFICATION: INFORMATION 

SUBJECT: Interim Parking - North side of 10th Avenue 

between Cambie and Yukon Streets 


The Director of Civic Buildings reports as follows: 

"City Council at its meeting on July 24, 1979, when dealing with 
a report on the above subject, passed the motion that the report be referred 
to the Standing Ccmnittee on Planning and Development for consideration at 
its meeting on July 26, 1979. 

After considering the report, the Ccmnittee requested that various 
options be outlined for a report back to Council. Since the Council meeting 
on July 24, 1979, and the subsequent Ccrinittee consideration, an inrportant 
change has occurred that effects the original proposal. This concerns the 
continued use of the Cambie Street Parking Lot. 

The Provincial Government originally reported that the Family Court 
Building was to be constructed on the south end of their property, at the 
comer of 12th Avenue and Cambie Street. On that basis it was assumed that 
the City was reasonably assured of several years continued use of the Cambie 
Street Parking Lot. 

The location of the new Family Court Building is no longer firm and 
there is a likelihood that the Courts may be constructed on the parking lot 
at the north end of the site. Although no final decision has yet been made, 
the continued use of the parking lot by the City is in question. The City 
rents 181 parking spaces in the Cambie Lot in order to satisfy the off-street 
parking requirements of the Development Permit for the City Hall Coirplex. 
The new parking lot proposed for the City-owned 10th Avenue property has a 
capacity of 164 parking spaces. 

The Standing Ccmnittee requested that various options for the use 
of the City-owned property on 10th Avenue be listed for Council's information. 
There are many variations, hcwever the basic options are as follows: 

1. Delay any decision until the location of the Provincial Family Court 
Building is settled and the availability of parking is established. If 
the status is still not known in 3 itvonths, a further report could be made 
to Council or Carmittee on the matter. 

2. Develop the total site as parking for the City Hall Cotplex as planned. 
This would relieve the immediate parking situation in the surrounding area. 
Should no parking be available on the Cambie Lot in the future, additional 
parking may be required to fulfil the requirements of the Developnent Permit. 

The cost is estimated at afproxiraately $120,000 for a well-designed parking 
lot. 

3. Generally maintain the status-quo until it beccrnes necessary to develop 
the City-owned site. This situation might range for frcm 1 to 5 years, 
or longer, depending on the decisions made relative to the Family Coxort 
or future City requirements. 

This option requires decisions on the various parcels of property involved, 
such as the following: 

A. The westerly 99' of the property. 

This is, at present, vacant land for v^ch a development permit has 
been issued for a cotmercial parking lot. 

Council has approved this development, therefore we would normally 
proceed with this development unless instructed otherwise. 

Cost to develop - $35,000. Estimated incone $750.00 per month. 


The net capital cost would be at risk because this development for 
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parking does not fit in with a suitable development of parking for the 
v^ole site. 

B. Residential buildings. 

There are four residential buildings on the center portion of the 
site. Because of their uncertain future, very little funcfehave been 
expended on maintenance, consequently they are in poor condition 
and require upgrading if they are to be retained. The cost to 
upgrade can vary considerably, depending on the planned life 
expectancy and the level of maintenance considered acceptable. 
The twD extremes are estimated as follows: 

a. Carry out essential maintenance only with tenancy ej^pectation 
as very transient at minimal rent rate. 

Total cost to renovate - $20,000. 

Estimated inccine - $883 net per month. 

b. Carry out reasonable upgrading and repainting exterior on a life 
expectancy of 5 years. Suites could be rented on a longer, 
more secure term. 

Total cost to renovate - $80,000 

Estimated income - $1,110 net per month. 

C. Church at east end of the site. 

This is at present leased to the Open Bible Chapel for $1,200 per 
month, on a month to month basis. 

The building is not in good condition and minimum repairs will 
probably cost approximately $20,000 

To use the building for any other purpose than its present use v/ill 
probably require substantial upgrading to meet By-law requirements, 
including seismic and fire at an estimated cost of $75,000 to 
$100,000. The building could then be utilized for Civic purposes 
such as the Artists Gallery, Meeting Rooms, staff exercise or 
recreation hall, office space for summer students or special 
programs, etc. 

The options for this building are: 

a. Demolish and do minimal landscaping to vacate land - cost 
$7,000. 

b. Maintain building at minimal standards to be used as a Church, 
or similar use- cost $20,000. Inccme - $1,200 per month, on 
a month to month basis, on the basis of present tenancy. 

c. Upgrade building to meet By-law requirements - cost $75,000 to 
$100,000. 


Existing Parking at City Hall 

This is additional information requested by the Carmittee. The 
parking totals 373 spaces which exactly fulfils the off-street parking 
requirements of the Development Permit for the City Hall ccitplex (including 
the Voters List Building) . The parking spaces are designated as follows: 
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- Public and press in Upper Driveway and garage 

in East Wing 96 

- Mayor and Aldermen's parking in Lower Driveway 11 

- City cars and Senior Staff in Lower Driveway, 
Cambie Street Lot and Parking Garages in East 

Wing and Voters List Building 104 

- City errployees on Cambie Street Lot 1^2 

Total 373 


The City Manager submits the above as additional INFORMATION to 
that contained in the report of July 19, 1979. The information 
does not change the recommendations in that report. 


FOR COUNCIL ACTION SEE PA6E{S) .1 


MANAGER'S REPORT 


U/Bl 


DATE September 1, 1979 


TO: 


Vancouver City Council 


SUBJECT : 


50 West Cordova Street 


Hildon Hotel 


CLASSIFICATION: 


RECOMMENDATION 


On July 16, 1979, the City Manager reported to Council on the 
above matter. He stated that the Health Inspector had not been 
able to get the operator (Mr. William Morris) to make necessary 
repairs to the building to bring it up to an acceptable condition. 
It had reached the state where the Acting Medical Health Officer 
could not issue an Operating Permit for the premises and was then 
considering legal action to cause the building to be vacated. 

The operator of the hotel in a submission dated July 3, 1979, 
asked that City Council order a deferment of the legal action for 
sixty days to enable him to improve conditions to the Inspector's 
satisfaction. 

City Council on July 10, 1979, considered this question and passed 
the following motion: 

"THAT Council instruct its officials to defer to the end of 
August legal action to vacate the Hildon Hotel, 50 West Cordova 
Street and the City Manager report back at the end of this 
period on the condition of the Hotel." 


The Director of Permits and Licenses reports as follows: 


"Since the above outlined action, the responsibility for the 
inspection of Lodging Houses has been transferred to the 
Department of Permits and Licenses but the actual authority to 
issue Operating Permits and/or order the building vacated re- 
mains with the Health Department pending certain By-law changes. 

Inspectors, including seconded Health Personnel, from this 
Department have checked the Hildon Hotel and they report as 
follows : 

1. Some repainting has been done in the rooms and floor cover- 
ings have been replaced in three sleeping rooms but it 
should be noted that the quality of the workmanship in the 
above items is not acceptable. 

2. Floor coverings were ordered to be replaced throughout the 
building in rooms and hallways. This has not been completed. 

3. Walls and ceilings in hallways, stairways, washrooms and 
in several rooms were to be repaired and repainted. This 
work has not been completed. 

4. Broken windows have to be replaced in five rooms. 

5. New traps were ordered installed on hand basins in seven 
rooms. This has not been done. 

The agreement was that Mr. Morris would concentrate his efforts 
on the 2nd and 3rd floors and bring them into full compliance 
with requirements of the Lodging House By-law. The tenants in 
the 4th, 5th and 6th floors would then be moved down into the 
first two renovated floors and the three upper floors would 
then be closed off. This has not been done. 
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September 7, 19 79 


During their inspections, our staff noted that the general 
livability standard in this building is low, with sagging 
floors, overall building deterioration and general aging. 
It appears that no amount of cosmetic work such as cleaning or 
repainting would suffice to provide a long term solution. 

The Fire Department reports that there are several problems 
involving fire safety still outstanding but that these involve 
the beer parlour, not the rooming house portion. 

If City Council approves the recommendation of this report. 
Social Planning Department advises that they, through the Red 
Door Rental Aid, can assist in relocating the tenants from 
this building but that this operation could take up to six (6) 
weeks . 


RECOMMENDATIONS ; 

The Director of Permits and Licenses recommends that: 

1. The City Medical Health Officer proceed to take the neces- 
sary legal action to cause the building to be vacated. It 
is understood that the earliest date that such a notice 
could be made to expire is October 31, 1979. 

2. The City Council instruct the Director of Permits and 
Licenses to use his discretionary powers to order a 
complete upgrading of this building, if in fact the build- 
ing owner proposes to continue to use these premises for 
housing purposes." 


The City Manager RECOMMENDS that the recommendation of the 
Director of Permits and Licenses be approved. 


FOR COUNCIL ACTION SEE PA6E(S)... 
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Regular Council, February 9, 1971 3 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Social Service and Health Matters (cont'd) 

Illegal Suite - Hardship Case: 
Mr. Asatour Mansourian (owner) 
5184 Sherbrooke Street (Clause 2 ) 

It was agreed to defer consideration of this clause 
pending the hearing of a delegation as requested. 

Harbours and Parks Matters 

Park Board Request to Expend Funds in 
Advance of Approval of 1971 Revenue Budget 

The Board of Administration submitted for consideration 
a request from the Park Board to expend funds up to $50,000 
foi' New and Non-recurring items required prior to approval 
of the Park Board's 1971 Budget. The following is extracted 
from the report of the Director of Finance on the matter: 

"The Director of Finance advises that, in view of the 
amounts approved by Council in previous years for the 
Park Board New and Non-Recurring budget items, an 
expenditure of $50,000 in advance of the 1971 Revenue 
Budget appears to be reasonable. It is suggested, 
however, that the Park Board be instructed to include 
the details of this advance expenditure in the 
listing of New and Non-Recurring budget items submitted 
to Finance Committee during review of the 1971 
Revenue Budget." 

MOVED by Aid. Bird, 

THAT the foregoing suggestion of the Director of Finance 
be approved and the Park Board be so advised. 

- CARRIED 

Building and Planning Matters 
Complaint re: 

2158/62/66 West 7th Avenue 

MOVED by Aid. Hardwick, 

THAT the report of the Board of Administration (Building 
and Planning matters), dated February 5, 1971, be received for 
information . 

- CARRIED 

2100 West 7th Avenue 

Alderman Bird referred to a communication received 
complaining in regard to noisy activity in the 2100 block 
West 7th Avenue and asked the communication be referred to 
the appropriate officials for report. 

His Worship the Deputy Mayor directed accordingly. 

Finance Matters 

Urban Simulation Model 

Alderman Rankin referred to Council's action on March 10, 
1970, approving an expenditure in respect of the City's 
participation with the Regional District and the University 
of British Columbia, in the development of a proposed Urban 
Simulation Model. The Alderman requested the Board of Admin- 
istration be asked to give a report of progress to Council on 
the matter. 

The Deputy Mayor instructed accordingly. 
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WORKS AND UTILITY MATTERS 

INFORMATION 

1. Tender Awards 


The Purchasing Agent reports as follows: 

"In accordance with Council policy, contracts for the following supplies 
were awarded by the City Manager/authorized City Officials: 

Walkway Luminaires & Poles 
Supply of Reflective Sheeting 
Garbage Containers 

Back Pack Demand Air Masks and Cylinders 
Radio Voice Voting Systems for Fire Department 
unassembled Treated Wooden Meter Boxes 
Aerial Ladder And Service Body 
Supply & Delivery of Waterworks Brass Fittings 
Industrial Casters 

Chocolates/Candies/Nuts for the Queen Elizabeth Theatre 
Dump Body Hoists 

Sewer Castings, Manhole Covers, Frames & Extensions 
School Buses 

Auto Mirrors & Protective Lighting 

Ice Resurfacers - Self-propelled 

Supply & Delivery of 4", 6" and 8" Ductile Iron Pipe 

Supply of 3-Wheel Police Vehicles 

Genuine Original Equipment Ignition Parts 

Supply of Electric Lamps and Ballasts 

Copies of the details of these Tender Awards afe attaehid.*' 

The City Manager submits the foregoing report for Couneil's INFORMATION. 


RECOMMENDATIONS 


2 . Sewer _R€K;pnBtfM-tlM.J'n_-6ee¥gla Street ffotn Veynoft Drive fee eiatk Dflve 
th« City Engineer reports as fallows s 

"The sewer on Georgia Streei from Vernon Drive to Glark Drive, constructed In 1908, 
has collapsed. It has been Eetaporarlly repaired. 

This sewer ahould be te^onefEruCted aa soon Ss possible. The ei^tlMated t'o^t of this 
work Is $55 000* Funds afe available from Sewers Capital Acc&uttt 118/7904 
'Replacement ' Unappropriated ' < 

I recoirasend that $55 000 be appropriated frem Aeeouftt Nd. 118/?IM for tetmBtm^tlmi 
of this sewer <" 

The City Manage* RBGOFfilEHDS that the foregoing feebiaiiendati©ft ©f the 6lty Engineet 
b'e approved* 
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3 . 37th Avenue Feedmaln - Adjustment of Waterworks Capital Account 
The City Engineer reports as follows: 

"The replacement of the 37th Avenue feedmain between Dunbar and Trafalgar was part 

of the 1977 Waterworks construction program and funds had been set up and appropriated 

accordingly. 

Field investigation work has now shown that the replacement of this main can be 
postponed until the next Five-Year Plan and that the freed funds can be used for 
higher priority work elsewhere. 

Consequently, the existing appropriation of $240 000 can be reduced to $11 000, the 
latter amount being needed to offset the costs for investigative work. 

I therefore recommend that the appropriation of $240 000 under Account 122/3005 be 
reduced to $11 000 and the $229 000 be transferred to Waterworks Capital Account 
128/7901, 'Short Notice Projects - Unappropriated'." 

The City Manager RECOMMENDS that the foregoing recommendation of the City Engineer 
be approved. 
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BUILDING AND PLANNING MATTERS 


RECOMMENDATION 

1. Grandview-Woodland N.I. P. - Lord Nelson Field Improvements 
The Director of Planning reports as follows: 

"On July 12, 1977 Council approved the Grandview-Woodland N.I. P. Concept 
Plan which includes an allocation of $125,000.00 to "provide a children's 
playground for school and community use" and "improve the playing field to 
the west of the school" at Lord Nelson Elementary School. 

The purpose of this report is to recommend the appropriation of funds for the 
resurfacing of the playfield to the west of the school building. 

Due to a very low ratio of park space relative to the population of this 
area (.9 acres/1000 compared to the City average of 6.65 acres/1000), the 
Grandview-Woodland N.I. P. Committee is encouraging the development of school 
sites for general community recreation wherever possible. The Concept Plan, 
therefore, provided for a comprehensive approach to the upgrading of School 
sites including Laura Secord, Sir William Macdonald and Lord Nelson. This 
project represents one component of the overall approach to increasing the 
effective park space in the area. 

With this purpose in mind, a very thorough upgrading of the playing field is 
proposed. A complete new drainage system is intended to underlay a sand/ 
sawdust based field. The surface will be sodded rather than seeded in order 
to make it usable at the earliest possible date. In order to keep the new 
surface in good condition at a low maintenance cost a built-in irrigation 
system is to be included. 

The total cost of improvements is estimated by the Vancouver School Board to be 
$56,100.00 including overheads of $2,805.00. The Board on June 4, 1979 approved 
of the proposed field improvement project and agreed to fund the overheads, not 
to exceed $2,805.00 (Letter Attached, Appendix I). $53,295.00 of N.I. P. funds 
would therefore be required to implement this project. 

The Grandview-Woodland N.I. P. Committee recommends this appropriation of funds 
for the construction of & new field at Lord Nelson School. 

The Director of Planning recommends: 

That Council approve the appropriation of $53,295.00 from the Grandview-Woodland 
N.I. P. Social/Recreational Account #898-9404 for the construction of a new 
playing field at Lord Nelson Elementary School, with costs to be shared as 
follows: 


The City Manager RECOMMENDS that the recommendation of the Director of Planning be 
approved. 


The Assistant Project Manager for Champlain Heights and the Director of 
Finance report as follows: 

"On 12th December 1978, Vancouver City Council agreed to lease 2 acres of 
the 3.59 acres in Enclave 14 to the Society of Royal Arch Masons for the 
development of a personal and intermediate care facility. Also receiving 
Council approval on that date were the terms and conditions for the ground 
lease. 

The 1st June 1979 was the date set for all parties to enter into the lease. 


C .M.H .C . 
Prov. of B.C. 
City of Vancouver 


$26,647.50 
13,323.75 
13,323.75 


II 


2 . Champlain Heights - Enclave 14 Land Tenure 


. . ./2 


Manager's Report, September 7, 1979 . . . (BUILDING: A-4 - 2) 034 


Clause 2 continued 

A draft lease for the Champlain Heights Care Facility was prepared by the 
City Law Department. It incorporated the specific terms and conditions for 
this development as presented in the report to Council 12th December 1978. 
It had the same format and style of leases previously agreed to between the 
City of Vancouver and CM. & H.C. A copy of this document was circulated to 
CM. & H.C, the Royal Arch Masons, and to the Provincial Ministry of Health, 
on the 29tli March 1979. 

On 22nd May 1979, CM. & H.C. indicated that, subject to Provincial agreement, 
CM. & H.C. was willing to approve the lease in form and content as drafted. 

However, in a letter dated 15th May 1979, the Ministry of Health informed the 
Champlain Heights Development Group that they wished some changes in the lease 
document. 

On 12th June 1979, the Champlain Heights Development Group reported to Council 
on development to that date and sought and received Council approval for a 
120 day time extension to 28th September for payment of rent and execution 
of the lease. 

City staff and the Development Group have met with representatives of the 
Provincial Attorney-General's Department and Ministry of Health on three 
occasions. The basis for the discussion was modification to the original 
draft lease. 

However, on the 13th August 1979, in a letter to the Development Group, the 
Provincial representatives suggested that the Province would prefer that: 

a. That the sponsoring society should have freehold title 
to the land on which the Care Facility is developed. 

In the event that this is not possible, the Province would agree 
to lease but request that, in order of preference, the following 
rights be accorded: 

i) the option to purchase at the end of the lease 
by the Society. 

ii) the right of first refusal to purchase at the end 
of the lease term by the Society. 

iii) the option to renewal for a further 33 year period 
at the end of the lease. 

(Copy attached as Appendix I). 

Discussion on the 14th August confirmed this to be Provincial position. 

Champlain Heights Development Group and City staff considered Provincial 
request to be beyond their terms of reference to negotiate an acceptable 
lease for the development of a Personal and Intermediate Care Facility 
on a portion of the lands within Enclave 14. 

On 4th September 1979, the Development Group received an offer of $500,000 
from the Province to purchase the care facility site of 2 acres (attached 
as Appendix II). The letter indicated a number of undertakings into which 
the Province would be prepared to enter, and requested that this proposal be 
presented to City Council. 

The purpose of this report is: 

a) To present to Council the Provincial offer to purchase, for approximately 
$500,000, 2 acres of Enclave 14 for the construction and operation of a 
Personal and Intermediate Care Facility to be sponsored by the Society 

of Royal Arch Masons. 

b) To seek confirmation on Council policy on the question of land tenure 
in the Champlain Heights Development Areas E and F. 

i.e. that lands in Champlain Heights, Areas E and F, are to be leased 
for development and not sold. 


./3 
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Clause 2 continued 

The Director of Finance and the Assistant Project Manager for Champlain Heights 
are strongly opposed to the Province's proposal which would cause a major 
change in the Champlain Heights development policies and wish to make the 
following points: 

1. The principal benefit of the leasing policy is that it provides the 
opportunity to redevelop and change land uses at the end of the lease 
term. To advocate the sale of a small 2 acre parcel in the middle of 
very large tract, 120 acres plus, of leased properties would be creating 
an ambiguous situation and one which can only portend difficulties for 
any overall future redevelopment of these lands. 

2. It has been City Council's consistent policy to lease lands for develop- 
ment in Champlain Heights Areas E and F. Parties entering into negotiations 
for development of these lands did so knowing that leasing was Council 
policy. The lease tenure of the site was made clear to the sponsors 

from the very beginning. 

3. The sale of this parcel will encourage other individual developers, parti- 
cularly non-market/non-profit sponsors, to seek a change in Council policy 
from a lease situation to a freehold situation. 

4. The sale of this parcel would set a precedent for land tenure for all 
care facilities to be developed on presently owned City lands. 

5. With regard to the Province's request that they be granted additional rights 
at the end of the 60 year term, it should be noted that should a personal 
care home be the most appropriate use of this site, it would be possible 

at that time to negotiate a new lease. However, to agree to such a renewal 
now would reduce Council's flexibility in dealing with the site. It should 
be noted that Council has already refused a request by the Royal Arch Masons 
for an 'option' to renew. In addition. Council on December 12th 1978 
resolved that these future land use decisions should be made by the 
Council of the day. 

In view of the foregoing, the Director of Finance and the Assistant Project 
Manager recommend that: 

A. City Council re-affirm its policy that all lands in Champlain Heights, 
Areas E and F, are to be leased for development. 

B. City Council instruct the Assistant Project Manager and staff to finalize 
lease negotiations with the Society and the Province in accordance with the 
terms and conditions as generally set out in the Appendix of the report to 
Council 12th December 1978, subject to a report back by staff. 

C. In the event that Council approve recommendations 1 and 2 above, that 
Council agree to a 30 day extension to complete lease negotiations 
with the Province." 

The City Manager RECOMMENDS that the foregoing recommendations of the Director 
of Finance and the Assistant Project Manager be approved. 


fOR COUNCIL ACTIOM SEE PAGE(S) i3 
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FINANCE MATTERS 


RECOMJ/LENDATIONS 

1. 1979 Recreation Facilities Assistance 
Grant - Approvals and Rejections 

The Director of Finance reports as follows: 

"The following Table shDws the 1979 application for R.F.A.P. and the current 
status of Provincial approvals. The projects (both City and private) are in order 
of priority as determined by City Council. 


PRIORITY 


1 
2 
3 
4 
6 
9 
13 


7 
8 
10 
11 
12 
14 
15 
16 


PROJECT 

City- Initiated Projects : 

Kerrisdale Pool 
Chairplain Heights C.C. 
False Creek C.C. 
John Hendry Park 
Kerrisdale Lawn Bowling 
Sunset Ccmnunity Centre 
Trout Lake Corrmunity Centre 

Private- Initiated Projects : 

Granville Isl. Waterfront 

Theatre 
Chinese Cultural Centre 
Vancouver Indian Centre 
Boys and Girls Club (amended) 
Kiwassa Neighbourhood Services 
Vancouver East QiLtural Centre 
McBride Gymnasium 
Armenian Cultural Association 
United Creates of Canada 


REQUEST 
(As adjus- 
ted) 


APPROVED 


REJECTED 


200,000 

200,000 


400,000 

400,000 


217,000 


217,000 

400,000 


400,000 

20,000 


20,000 

125,000 


125,000 

25,000 


25,000 

1,387,000 

600,000 

787,000 

65,000* 

(No decision to date) 

400,000 

400,000 


400,000 

300,000 

100,000 

46,000 

46,000 


39,083 


39,083 

48,550 

45,000 

3,550 

20,000 


20,000 

90,000 


90,000 

355,000 


355,000 

1,463,633 

791,000 

607,633 


*65,000 N.D. 

In addition to the foregoing there were four projects fron 1978 that 
were under consideration with only one approved, a private property, 
as follows: 


Ci^ 

Carnegie Building 
Capilano Stadium 
Captain Cook Park 

Private 

Neighbourhood Svces. 
Association 


400,000 
183,333 
3,848 
587,181 


Rejected 


45,446 .?^roved 
632,627 


Sunrary Incl. 1978 Projects Under Consideration : 

Requested Approved Pending 


City Projects 
Private 


1,974,181 
1,509,079 


600,000 
836,446 


65,000 


Rejected 

1,374,181 
607,633 


Total 


3,483,260 1,436,446 


65,000 1,981,814 
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Clause No. 1 cont'd ; 

City Council basically has the following options with regard to the rejected pro- 
jects: 

1. Not proceed with all or part of the projects v^ere extra funding is required. 

2. Appeal the decision of the Province. 

3. Proceed with certain projects by reducing the project and/or providing funding 
frxxn other sources. 

4. Delay the project until the next R.F.A.P. funding. 

The Superintendent of Par3cs recatmends that Council appeal the rejection decision 
on the five City- initiated projects, for the following reasons: 

1. False Creek Coitinunity Centre - $217,000 

Since the REAP grant was processed, the planning for this facility has pro- 
ceeded; the site has been selected and the space prograimiing has been com- 
pleted. The rejection of the grant places the entire project in jeopardy as 
alternate fund sources are not available. 

2. John Hendry Park Development - $400,000 

. Trout Lake is the only natural swimming beach in Vancouver's eastern area; 

. The water quality is becoming a concern to the health officials; 

. Cedar Cottage N.I. P. Coimittee identified the redevelopment of John 

Hendry Park and Trout Lake as a high priority and initiated a lake study, 
in 1975, by Ker, Priestman and Associates Ltd.; 

. The Federal Ministry of State for Urban Affairs allocated $1,000,000.00 
in Decariber 1977, toward the project which allowed the planning process to 
proceed J 

. The Trout Lake Planning Group was formed and met regularly for about a 
year with Park Board staff and Consultants developing a concept plan; 

. Park Board capital, in the amount of $100,000.00 from a total Park Board 
budget of $1,500,000.00 for the entire City, was approved in 1979; 

. The rejection of the R.F.A.P. grant reduces the first phase development 
considerably and eliminates the water play area catpletely; 

. The attached "John Hendry Park - an Urban demonstration project" provides 
further information; and 

. A "Revised Budget for the first priority itens" is also attached. 

3. Kerrisdale Lawn Bowling Extension - $20,000 

The Kerrisdale Lawn Bowling Cli±)house has been in need of redevelopment for 
several years. The enlarged facility is needed for the seasonal lawn bowling 
activities and will also allow off season public programs to use the same 
space, thus increasing the use of the facility. 

The Lawn Bowling Club has been raising funds over the past year as its contri- 
bution to the project. 

4. Sunset Catmunity Centre Irtprovanents - $125,000 

The Sunset Ccnmunity Centre inprovements project has been underway since 1977. 
In 1978, a contract was awarded for the first phase of the project. 

Further inprovements to the change roans, washroons and kitchen are needed for 
the successfxiL operation of this facility which will not be possible without 
the assistance of the R.F.A.P. grant. 

5. Trout Lake Comtunity Centre Racquetball Court - $25,000 

One racquetball court has been provided using Cedar Cottage N.I. P. funds. The 
proposed oourt will provide a viable facility in a section of the City that lacks 
this kind of recreational outlet. 
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Clause No. 1 cont'd : 

If the appeal fails on the False Creek Ccrtnunity Centre it will probably be possible 
to provide MIG fxmding for the shortfall. If the appeals fail on the other projects 
they may have to be altered, cancelled or delayed. After hearing from the Province 
on the appeals the S;:iperintenient of Parks can report back on the options for each 
project. 

RecoCTiendation 

The Director of Finance and Superintendent of Parks recommends : 

THAT Council appeal the R.F.A.P. rejection of the five City-initiated 
projects. " 

The City Manager RECOMMENDS approval of the recommendation of the 
Director of Finance and Superintendent of Parks. 

2 . Investment Matters (Various Funds) July 19 79 
The Director of Finance reports as follows: 

"(a) Security Transactions during the month of July 197 9. 

(b) Summary of Securities held by the General and Capital Accounts. 


(a) SECURITY TRANSACTIONS DURING THE MONTH OF JULY 1979 



1 . GENERAL 

AND CAPITAL 

ACCOUNT TRANSACTIONS 

(PURCHASES) 





Maturity 

Maturity 


Term 

Annua! 


Type of Security 

Date 

Value 

Cost 

Days 

Yield 


Chartered Bank Deposit Receipts and Government Notes 




3 

Bank of Montreal 

Aug. 1/79 

$ 3,026,457.53 

$ 3,000,000.00 

29 

11. K 

3 

Mercantile Bank of Canada 

Oct. 31/79 

2,073,643.84 

2 ,000,000.00 

120 

11. 2( 

3 

Bank of British Columbia 

Dec. 14/7 9 

4,198,776.99 

4,000,000.00 

164 

11. 0( 

3 

Royal Bank of Canada 

Nov. 15/79 

4,165,106.85 

4,000,000.00 

135 

11.11 

3 

Bank of Nova Scotia 

Aug. 31/79 

3,054,118.36 

3,000,000.00 

59 

11.11 

3 

Bank of Nova Scotia 

Oct. 31/79 

2,073,643.84 

2,000,000.00 

120 

11.21 

4 

Bank of Montreal 

Aug. 16/79 

1,519,579.73 

1,500,000.00 

43 

11. Of 

4 

Bank of Montreal 

Aug. 31/79 

2,035,372.05 

2,000,000.00 

58 

11. i: 

4 

Royal Bank of Canada 

Nov. 15/79 

3,122,802.74 

3,000,000.00 

134 

11. i; 

4 

Royal Bank of Canada 

Nov. 20/7 9 

2,084,923.29 

2,000,000.00 

139 

11.11 

4 

Banque Canadienne 







Nationale 

July 11/79 

5,009,589.04 

5,000,000.00 

7 

10. 0( 

4 

Banque Canadienne 







Nationale 

July 10/79 

5,008,219.18 

5,000,000.00 

6 

10. 0( 

4 

Toronto Dominion Bank 

Aug. 2/79 

1,008,787.40 

1,000,000.00 

29 

11.01 

4 

Bank of British Columbia 

July 5/79 

5,001,609.59 

5,000,000.00 

1 

11.7! 

4 

Canadian Imperial Bank 







of Commerce 

July 17/79 

1,000,000.00 

996,221.18 

13 

10.6! 

4 

Royal Bank of Canada 

July 13/7 9 

3,496,875.57 

3,487,502.32 

9 

10. 9( 

4 

Bank of Montreal 

Aug. 17/79 

999,100.52 

985,908.26 

44 

11. K 

5 

Royal Bank of Canada 

Jan. 15/80 

2,116,931.51 

2,000,000.00 

194 

11. 0( 

5 

Royal Bank of Canada 

Nov. 2/7 9 

1,036,591.78 

1,000,000.00 

12 

11. i: 

5 

Royal Bank of Canada 

Nov. 15/79 

3,121,667.67 

3,000,000.00 

133 

11. i: 

5 

Royal Bank of Canada 

Nov. 16/79 

1,040,860.82 

1,000,000.00 

134 

11. i; 

5 

Royal Bank of Canada 

Nov. 19/79 

1,041,775.62 

1,000,000.00 

137 

11. i: 

5 

Royal Bank of Canada 

Nov. 30/79 

3,135,389.59 

3,000,000.00 

148 

11. i: 

5 

Bank of British Columbia 

Sept. 17/79 

1,022,423.01 

1,000,000.00 

74 

11. 0( 

5 

Bank of British Columbia 

Oct. 2/79 

1,027,090.14 

1,000,000.00 

89 

11. i; 

5 

Bank of British Columbia 

Oct. 17/79 

1,031,684.38 

1,000,000.00 

104 

11. i: 

5 

Bank of British Columbia 

Dec. 14/79 

2,098,176.44 

2,000,000.00 

162 

11. Of 

5 

Bank of British Columbia 

Dec. 31/79 

3,162,718.36 

3,000,000.00 

179 

11. Of 

6 

Bank of Nova Scotia/ 







Toronto Dominion Bank 

July 10/79 

1,974,228.23 

1,972,067.06 

4 

. 4 

10. oc 
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Clause No. 2 cont'd: 


li 

Bank of Montreal 

July 12/79 

3,964,435.76 

3,957,604.83 

6 

10.50 

() 

Toronto Dominion Bank 

Sept. 18/79 

511,201.37 

500,000.00 

74 

11.05 

i) 

Royal Bank of Canada 

Nov. 30/79 

522,311.78 

500,000.00 

147 

11.08 

1) 

Royal Bank of Canada 

Dec. 3/79 

1,045,534.25 

1,000,000.00 

150 

11.08 

1) 

Bank of Montreal 

Dec. 14/7 9 

2,097,570.41 

2,000,000.00 

161 

11.06 

3 

Banque Canadienne 







Nationale 

July 10/79 

5,001,609.59 

5,000,000.00 

1 

11.75 

13 

Bank of Montreal 

Dec. 14/79 

3,142,719.45 

3,000,000.00 

157 

11.06 

ID 

Bank of Montreal 

Dec. 17/79 

1,048,482.19 

1,000,000.00 

160 

11.06 

1) 

Bank of Montreal 

Dec. 19/7 9 

3 ,147 ,264.66 

3,000,000.00 

162 

11.06 

ID 

Bank of Montreal 

Jan. 2/80 

1,053,330.41 

1,000,000.00 

176 

11.06 

10 

Bank of Nova Scotia 

Jan. 15/80 

3,171,653.42 

3,000,000.00 

189 

11.05 

10 

Toronto Dominion Bank 

Aug. 15/79 

1,010,947. 95 

1,000,000.00 

36 

11.10 

11 

Canadian Imperial Bank 







of Commerce 

Sept. 28/79 

2,048,482.19 

2,000,000.00 

79 

11.20 

11 

Toronto Dominion Bank 

Feb. 15/80 

2,663,500.00 

2,500,000.00 

219 


11 

Bank of Montreal 

July 23/79 

500,000.00 

498,200.00 

12 

11.00 

12 

Mercantile Bank of 







Canada 

Oct. 10/7 9 

2,569,041.10 

2,500,000.00 

90 

11.20 

12 

Mercantile Bank of 







Canada 

Oct. 1/79 

2,049,709.59 

2,000,000.00 

81 

11. 2C 

13 

Toronto Dominion Bank 

Oct. 11/79 

1,541,239.73 

1,500,000.00 

90 

11.15 

16 

Bank of Nova Scotia 

Jan. 15/80 

4,221,605.48 

4,000,000.00 

183 

11. OE 

16 

Mercantile Bank of 







Canada 

July 17/79 

2,500,753.42 

2,500,000.00 

1 

11. oc 

17 

Toronto Dominion Bank 

Aug. 16/79 

3,027,542.47 

3,000,000.00 

30 

11.17 

18 

Banque Canadienne 







Nationale 

July 19/7 9 

3,000,965.75 

3,000,000.00 

1 

11.75 

19 

Banque Canadienne 







iNaT lonaxe 

Jiilv 20/7 9 

3,000,965.75 

3 ,000,000.00 

1 

11. 7J 

20 

Banque Canadienne 







Nationale 

July 23/79 

3,002,342.47 

3,000,000.00 

3 

9. 5( 

23 

Banque Canadienne 







Nationale 

July 26/79 

3,503,452.05 

3,500,000.00 

3 

12. 0( 

25 

Royal Bank of Canada 

Jan. 10/80 

1,316,558.22 

1,250,000.00 

169 

11. 5( 

26 

Vancouver City Savings 







Credit Union 

Sept. 20/79 

2,035,747.95 

2,000,000.00 

56 

11.6! 




$133,387,111.48 $130,147,503.65 




July 


SINKING FUND TRANSACTIONS (PURCHASES) 


Dat e Type of Security 
Debentures 


Maturity 
Date 


Maturity 
Value 


Price 


Cost 


Term Yiel 
Yrs/Mos . % 


5 City of Vancouver 6.00% June 15/80 
11 City of Vancouver 8.75% Sept. 30/88 


July 


CAN$ 

20,000. 

00 

98.375 

CAN$ 

19,675. 

00 

15/5 

10. 


2,000. 

00 

96.090 


1,921. 

80 

-/II 

10. 

US$ 

300,000. 

00 

94.000 

US$ 

282,000. 

00 

9/3 

9. 

CAN$ 

3,000. 

00 

85.200 

CAN$ 

2,556. 

00 

13/9 

10. 

CAN$ 

25,000. 

00 


CAN$ 

24,152. 

80 



US$ 

300,000. 

00 

US$ 

282,000. 

00 


Days 


Chartered Bank Deposit Receipts and Government Notes 
31 Canadian Imperial Bank 


of Commerce 


Sept. 27/79 CAN$2,342,432.16 


CAN$2,367,432.16 


US$ 300,000.00 


CAN$2,300,000,00 
CAN$2,324,152.80 


US$ 282,000.00 


58 11 
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Clause No. 2 cont'd; 


(b) SUMMARY OF SECURITIES HELD BY THE GENERAL AND CAPITAL 
ACCOUNTS ONLY - AS AT JULY 31, 1979 


Type of Security 
Short Term 


Par or Maturity Value 


Cash or Book Value 


Chartered Bank Deposit 
Receipts and Government Notes 


$ 159,296,622.14 


$ 153,233,692.46" 


The Director of Finance recommends that the above transactions be approved. 

The City Manager RECOMMENDS that the foregoing recommendation of the Director 
of Finance be approved. 


FOR 


Regular Council, February 9, 1971 4 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont 'd) 


Finance Matters (cont'd) 

34th Annual Conference: 

Canadian Federation of 

Mayors and Municipalities (Clause 5 ) 

MOVED by Aid. Hardwick, 

THAT the recommendations in Clause 5 of the report of 
the Board of Administration (Finance matters) , dated February 5, 
1971, be adopted, 

- CARRIED 

Attendance of Senior Staff: 
Seminars, etc. (Clause 5) 

MOVED by Aid. Linnell, 

THAT the Board of Administration report on the attendance 
of senior staff members at seminars, etc., apart from the 
approved Roster of Conferences; 

FURTHER THAT action be not taken at this time on the 
invitation to the Director of Social Planning/Community 
Development to attend the Conference of the Canadian Federation 
of Mayors and Municipalities, as requested by the Executive 
Director of the organization. 

- CARRIED 

Balance of Finance Matters 

MOVED by Aid. Adams, 

THAT Clauses 1 to 4 inclusive and 6 to 8 inclusive of the 
report of the Board of Administration (Finance matters), dated 
February 5, 1971, be adopted. 

- CARRIED 

(In respect of Clause 6 regarding Separation 
Trust Agreement, Alderman Phillips did not vote) 


B. Personnel Matters, 
Supplementary, February 5, 1971 

MOVED by Aid. Broome, 

THAT the report of the Board of AdiTiinistration (Personnel 
matters), dated February 5, 1971, be adopted. 

- CARRIED 

C. Property Matters. February 5, 1971 

MOVED by Aid. Bird, 

THAT Clauses 1,3, 4 and 5 of the report of the Board of 
Administration (Property matters), dated February 5, 1971, be 
adopted . 

- CARRIED 

E/S Laurel North 6th Avenue False Creek Area: 
Lease Renewal - Phase I 
Wyder Electric Co. Ltd. (City Tenant) 
(Clause 2) 


It was agreed to defer consideration of this clause pending 
the hearing of a delegation as requested. 
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PERSONNEL MATTERS 

RECOMMENDATION 

1 . Two New Positions - Taylor Manor 

The Director of Civic Buildings reports as follows: 

"Taylor Manor is a 58-bed Specialized Residential Care Facility 
funded by the Long Term Care Program. The residents are all ages and 
have a combination of psychiatric problems and physical handicaps along 
with socially unacceptable behavior patterns. 

The present staffing level does not meet the Community Care 
Facilities licensing requirements and the problem was discussed with 
the Administrator of the Long Term Care Program in November, 1978. 
Following the discussion a request for two additional staff was made 
and funding for these positions was included in the 1979-1980 budget 
that was submitted to Long Term Care, Ministry of Health in January, 1979. 

On July 24, 1979 the Ministry of Health gave written approval 
of the 1979-1980 operating budget which included 100% funding for the 
following positions: 

2 Adult Care Workers - Pay Grade 16 

I recommend approval of these positions and authorization for 
the Director of Personnel to proceed with the classifications." 



The City Manager RECOMMENDS that the foregoing recommendation 
of the Director of Civic Buildings be approved. 
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PROPERTY MATTERS 


R ECOMMENDATIONS 

1. Renewal of Encroachment Agreement to Shell Canada Limited - 
N/W Corner of 65th Avenue and Granville Street 

The Supervisor of Properties reports as follows: 

"A portion of Granville Street, ten feet in width, 
immediately adjacent to the easterly boundary of 
Lot B, Block 3, D.L. 325, is leased to Shell Canada 
Limited by way of an agreement dated August 1, 1969. 

The agreement expired on July 31, 1979, and Shell 
Canada Limited wish to renew the agreement. The City 
Engineer, in a letter dated May 11, 1979, concurs that 
the widening strip agreement can be renewed. 

Negotiations have now been completed and, by letter 
dated August 20, 1979, Shell Canada Limited have agreed 
to the following points. 

(a) Rental increase from $1 per annum to $260 per annum, 
effective August 1, 1979 

(b) Rental review every five years 

(c) One year's notice in writing given by either party 
to terminate the agreement 

(d) All other terms and conditions as contained in 
current lease dated August 1, 1969 

It is recommended tha u the Director of Legal Services 
be authorized to prepare an Encroachment Agreement to 
Shell Canada Limited reflecting the general terms set 
out in this repo.-* and other terms agreed to in nego- 
tiations, all subject to the agreement being drawn to the 
satisfaction of the Director of Legal Services and the 
Supervisor of Properties." 

The City Manager RECOMMENDS that the foregoing recommendation 
of the Supervisor of Properties be approved. 


2. Renewal of Lease to Walter Zell and 
Jarvis Electric Ltd. 


The Supervisor of Properties reports as follows: 

"Lots 4-6, Block 122, D.L. 541 known as 1420 Howe St. 
was purchased in 1952 for Granville Bridge and 
approaches. The one storey warehouse type building 
is located partially under Howe Street ramp. 

The land and building are divided into two sections, 
the front portion is leased to Walter Zell at a rent 
of $470.00 per month plus a portion of taxes and the 
rear to Jarvis Electric Ltd. at a rent of $380.00 
per month plus a portion of taxes. 

Their leases expired on June 30, 197 9 and the lessees 
have requested renewals and the City Engineer concurs. 
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Clause No. 2 cont'd: 


After negotiation the lessees have agreed as follows: 
TERM - 5 years from July 1, 1979. 

RENT - Walter Zell, $600.00 per month plus 54% of 
taxes as if levied. 

Jarvis Electric, $515.00 per month plus 46% 
of taxes as if levied. 

It is recommended that this property be leased to 
Walter Zell and Jarvis Electric Ltd. and the Director 
of Legal Services be instructed to prepare leases 
reflecting the general terms set out in this report and 
other terms agreed to in negotiations all subject to 
the agreements being drawn to the satisfaction of the 
Director of Legal Services and the Supervisor of Properties 
and the execution of the lease agreements." 

The City Manager RECOMMENDS that the foregoing recommendation 
of the Supervisor of Properties be approved. 


3. Sale of Property - 

Lot C, Block N, D.L. 393, Plan 17729 
W/S of 4600 Nanaimo Street - Zoned RS-1 

The Supervisor of Properties reports as follows: 

"Under the authority of the Property Endowment Fund Board, 
tenders were called for the purchase of the following- 
described property on August 7, 197 9, and were opened in 
public at 9.30 a.m. Monday, August 27, 1979. 

Recommended that the following offer to purchase, being the 
highest offer received and representative of current market 
value, be accepted and approved under the terms and conditions 
set down by Council. 

Lot C, Block N, D.L. 393, Plan 17729 

W/S of 4600 Block, Nanaimo Street - Zoned RS-1 

Purchaser Approx. Size Sale Price Terms 

T. C. Thong 36.11V35.95' x $37,760 City terms 

116.88 •/120. 98 ' @ 13% 

Subject to Bulkhead Agreement in favour of the City as the 
lot is below street level" 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Properties be approved. 


FOR COUMCll ACTION SEE PAGE(S) .. J..^.... 
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TO: 


Vancouver City Council 


SUBJECT : 


Champlain Heights Enclave 1 - 
Construction Deadline Starts 


CLASSIFICATION: RECOMMENDATION 

The Champlain Heights Ass instant Project Manager reports as follows: 

"When the City and Daon Development agreed to the sale of Enclave 1 for 
the construction of 70 single family homes, the Option to Purchase Agreement 
containad a construction timetable which set dates for the pouring of a 
specified number of foundations. The intent of this timetable was to ensure 
that houses were built within a reasonable length of time. 

The first deadline was June 8th, 1978, at which time 23 foundations were to 
be in place. In May 1978, Daon advised that 21 foundations had been poured 
and that a two month extension was needed to meet their commitment. This 
Council agreed to. In August, an additional two months extension was 
requested and allowed by Council. 

The second deadline for the pouring of a total of 46 foundations was to be 
8th June 1979. On 29th May 1979, Council were informed that: 

"As as 22nd May 1979, 27 houses have been constructed and completed. 
The developer is currently seeking a number of minor amendments to 
the presently approved Development Permit for 5 lots and development 
approval for new plans for 9 lots (2 lots of which are already sold 
on the basis that development approval will be forthcoming). Construction 
on these lots will satisfy the second deadline." 

The anticipated Development approval proved to be elusive and after extended 
negotiation, it was requested that Daon submit completely new Development Permit 
Applications for the overstanding 41 lots which thus remain. 

The major problem was that the design changes necessary to provide marketable 
houses from Daon's viewpoint could not be considered "minor amendments" to the 
original Development Permit. 

Daon have engaged the services of an architectural firm for the preparation of 
a new Development Permit Application. 

Daon's Construction Manager informs me that the second deadline presently 
extended to 8th September for the pouring of 46 foundations cannot be satisfied. 
27 foundations have been poured to date, and that his revised timetable is as 
per the attached letter. 

In view of the foregoing, the Assistant Project Manager recommends as follows: 

THAT the Director of Legal Services take such steps. as are necessary 
to grant Daon Development Ltd. a further six month extension from 
September 8th, 1979, for construction of 46 foundations in Enclave 1. 

This extension date does not extend the completion dates on the final phase of 
development in Enclave 1. " 

The City Manager RECOMMENDS that the foregoing recommendation of the Assistant 
Project Manager be approved. 
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DATE 


SEPTEMBER 4. 1979 


TO: 


Vancouver City Council 


SUBJECT : 


Change of a Single-Family Dwelling to Multiple Dwelling 
Units and Strata Title Conversion 


CLASSIFICATION: RECOMMENDATION 


The Director of Planning reports as follows: 

"Section 5 of the Strata Titles Act requires that the conversion into strata lots 
of any previously occupied building be approved by the approving authority, which 
in the City of Vancouver is Council. Regulations have existed since 1973 to 
ensure that the rights of tenants are protected and that the subject buildings 
are upgraded to a reasonable standard. 

These regulations do not appear to be appropriate in the situation where an 
owner-occupied single family dwelling is altered and/or added to in order to 
provide two or more dwelling units under approved permits. The Director of Legal 
Services advises that such an alteration should be classed as new construction, 
and not require Council approval. 

However, the Strata Titles Act provides for only two forms of approval. The 
first for new development, requires a declaration from a B.C. Land Surveyor to 
the effect that the building has not been occupied prior to the date of the 
certificate. The second is the certificate which is issued by the Approving 
Officer once Council has approved the strata title conversion application. 

RECOMMENDATION 

As a B.C. Land Surveyor would be unable to certify that such a conversion had 
not been previously occupied, and the single family dwelling has been owner 
occupied, the Director of Planning with the concurrence of the Directors of Legal 
Services, Permits and Licenses and Social Planning, recommends: 


That where an owner-occupied single-family dwelling is added to 
or altered to provide two or more dwelling units under approved 
Development and Building Permits, the Approving Officer be auth- 
orized to execute the appropriate form of approval for strata 
title on behalf of the City Council." 


The City Manager RECOMMENDS that the recommendation of the Director of Planning be 
approved. " 
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SUBJECT : 


CLASSIFICATION; 
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DATE SpptPmbpr 7, IQTQ 


Vancouver Citv Council 


Application to Rezone the northeast corner of Hastings and 
Boundary Road In Burnaby to permit construction of two 
high-rise apartment towers. 


CLASSIFICATION: RECOMMENDATION 


The Director of Planning reports as follows: 

"City Council, at Its meeting of August 28, 1979, received a letter from 
a Vancouver resident living one block from the above-proposed rezonlng. 
The letter expressed concern that the proposed development would aggravate 
existing parking and traffic problems 1n the area and that It would be a 
much more Intensive use of land than surrounding developments. The author 
urged Council to protest the proposed high-rise development (out of con- 
sideration for the future character of the area). 

*The Planning Department, In response to this letter and to a number of 
telephone calls, have examined the application and are reporting on Its 
background and some concerns It raises. 

DESCRIPTION OF APPLICATION 

The site 1n question is the 3-acre block bounded by Hastings, Boundary, 
Albert and Esmond. The proposed development consists of approximately 
42,000 square feet of commercial and office development, with the potential 
for about 30,000 square feet additional, and of 290,000 square feet of 
residential space In the form of two high-rise towers, one 19 storeys and 
one 21 storeys. The proposed Floor Space Ratio 1s 2.52 and the site cover- 
age Is 155^ exclusive of the paved deck/parking roof. The towers would 
provide 194 one-bedroom units and 114 two-bedroom ones for a total of 308 
units. Five hundred and forty-six (546) parking spaces would be provided. 

The application Is by Bosa Brothers Construction Ltd., and is being supported 
by the Burnaby Planning Department because it is in accord with a Community 
Plan (see attached Map) produced in 1969 which details development criteria 
for the 7-block long Hastings corridor between Boundary Road and Rosser Avenue. 
Similar high density apartment use is envisaged for 5 of the 7 blocks with 
high density commercial use, at the core of the area at Hastings and Gilmore. 
The population densities envisaged are comparable to those in the more highly 
developed areas of the West End. 

The existing zoning on the half-block facing Hastings Street 1s C-3 Commer- 
cial which allows for a maximum Floor Space Ratio of 5.0 which 1s modified 
1f on-site parking Is provided. However, the zoning on the northern 
portion of the site, the half-block facing Albert, Is presently R5 which 
allows for 2-fam1ly dwellings of not more than 35 feet in height on lots 
not less than 50 feet wide. The proposed development Is far In excess of 
currently permitted densities. 

CONCERNS 

The Director of Plannlng's general concerns are as follows: 

Traffic Generation - The proposed development would have about 550 spaces. 
Future proposals In accordance with the Community Plan for the area could 
generate some 4,000 - 5,000 additional parking spaces which would undoubt- 
edly Increase traffic congestion and volumes on Hastings Street. 

Commercial Vitality - Whereas the commercial component of the proposed 
development would provide needed pedestrian oriented additional comnerclal 
space on Hastings, the amount proposed 1s far In excess of that necessary to 
serve local residents. Further, such development, proposed for 5 blocks 
fronting on Hastings, could pose a significant threat to the viability of 
existing commercial space. 

*The city Clerk received approximately 24 form letters opposing 
this project, which are on file in the Aldermen's Office. 
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Shadowing - Because of the width of Boundary Road and the placement of the 
towers east of Vancouver residents, the shadow effects of the high-rise 
towers would be negligible west of Boundary. Of course, those Bumaby 
residents living just north and east of the proposed towers will be adversely 
affected. 

Urban Design - The views of Vancouver residents Immediately west of the prop- 
osed development will be dominated by the two towers. From an urban design 
standpoint, construction of such high buildings and others like 1t so close 
to the crest of a hill will obscure the topography of the land and give 
excessive prominence to the area. 

Neighbourhood Character - This development, and others like It, will have a 
most significant and severe Impact on existing neighbourhood character. 
Both Bumaby and Vancouver residents will find their communities considerably 
changed as congestion, noise and parking problems Increase. 

RECOMMENDATION 
It Is recommende'd: 

THAT the above concerns should be brought to the attention of Burnaby City 
Council at the Public Hearing on the evening of September 11, 1979. 
Burnaby Council should be requested to refuse the application and to 
review and revise the Burnaby Community Plan; 

FURTHER THAT such review should be conducted In consultatipn with 
communities on both sides of Boundary Road and Vancouver City staff. 


The City Manager RECOMMENDS that the foregoing recommendation of the Director 
of Planning be approved. 


FOR COUNCIL ACTION SEE PAGE(S).... 
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DATE: August 31, 1979 

TO: Vancouver City Council 

SUBJECT: Kensington N.I. P. - Kensington Park Playing Fields 
CLASSIFICATION: RECOMMENDATION 
The Director of Planning reports as follows: 
" BACKGROUND 

The Kensington N.I. P. Concept Plan, as approved by City Council on 
April 4, 1978» included a budget of $250,000 for improvements to 
Kensington Park. It was intended that this amount would provide 
general park improvements and two reconstructed playing fields. 
City Council has approved an allocation of $51,735.00 for develop- 
ment of the upper part of the park (pathway, playground, lighting) 
and an allocation of $13,500 to retain Amalgamated Recreation Engineers 
and Network Associates Limited (A. R.E.N. A.) to produce a preliminary 
design and working drawings for a sand membrane system for the re- 
construction of both fields. Tenders have been called and opened 
for the construction cost of the two new fields. The purpose of 
this report is to: 

1. recommend the allocation of N.I. P. funds to the Vancouver Park 
Board so that it may retain Bray Enterprises for the construction 
of the two new playing fields; 

2. recormiend the allocation of N.I. P. funds to the Vancouver Park 
Board for the further retention of A. R.E.N. A. to provide con- 
sultant management services during the construction of the 
fields and general inspection and maintenance supervision of the 
completed fields for a one year period from completion of the 
contractor's work. 

3. recommend the allocation of N.I. P. funds to the Vancouver Park 
Board for construction maintenance services for the fields up 
to and including the second cutting following the overseeding 
application to be added to the contractor's responsibilities. 

DESCRIPTION OF PROJECT 

As previously agreed to by City Council, the playing fields have been 
designed as a sand membrane system. The patented name for the system 
is "Naturturf". Both fields will measure 68.5 X 100.5 meters (75 X 
110 yards). The construction package includes the protection of the 
fields during construction, relocation of a path and approximately 
four trees, relocating two backstops, rebuilding the existing manhole 
sections and reconstruction of a baseball diamond. Four bids were 
submitted by local construction firms for the project. 

In addition to the fees already appropriated to retain the services of 
A. R.E.N. A. as consultants, it is necessary to retain their servi'-es 
during the construction phase of the project. Their responsibilities 
during this phase include bid evaluation, qual ity control .inspection 
services and some minor alterations to the playing field design as 
outlined later in this report. This would include the provision of a 
maintenance manual to the Vancouver Park Board for future reference. 
A. R.E.N. A. has advised that they would prefer to charge on an hourly 
basis for these services as they will vary depending on the progress 
made by the contractor and other demands that may be placed on them. 
They have advised, "however, that their fees will not exceed $18,500. 
General inspection of the completed fields covering a one year period 
from completion of the contractor's work including inspections of the 
grass and system condition and technical advice will be provided by 
both A. R.E.N. A. personnel and the Agrologist. The fee for this ser- 
vice will not exceed $5,000. Therefore* the total cost for consul- 
tants fees to oversee construction and maintenance for one year 
would be up to $23,500. 
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PROJECT COSTS 

When City Council considered the retention of A. R.E.N. A. to produce 
working drawings for the playing fields, the Planning Department re- 
port included A. R.E.N. A. 's estimated total cost for the project of 
$219,500. The four bids received by the Park Board on August 8th 
ranged from $319,264 to 581,600. These prices are substantially 
higher than anticipated. The following explanations are offered by 
A. R.E.N. A. and the contractor: 

- this is only the third installation of this kind undertaken 
locally and some increase is due to contractors' experience 
gained on those "first time" projects; 

- there has been an increase in the cost of sand and pea gravel; 

- there was an extra cost for security against vandalism and 
damage; 

- there are uncertain site sub-grade conditions as Kensington Park 
is known to have some garbage fill which could cause construction 
problems; 

- the field size was increased to accomodate the baseball area. 

In addition to the bid prices, there are a number of additional 
costs which must be added. Because the total cost had come in so 
much higher than anticipated, the Kensington Citizen Planning Com- 
mittee recommended that A. R.E.N. A. be asked to negotiate with the 
low bidder to bring the price down by deleting some of the extras while 
not compromising the overall design. This has now been done. 

A. R.E.N. A. has met with Bray Enterprises, the lowest bidder, and advised 
that their bid price could be reduced to $250,000. The reduction in 
price would be from: 

1. limiting the membrane system to that area under the soccer fields 
only and not under the baseball area; 

2. by providing a less sophisticated baseball running track; 

3. deleting the automatic fertilizing system. 

The total overall price breakdown is as follows: 

i) revised construction bid $250,000 
ii) additional costs 

- materials testing costs $ 1,500 

- agrologists costs 500 

- control panel 5,000 

- city works (sewers) 3,000 
consultants fees: 

- redesign 4,500 

- supervision of construction 14,000 

- supervision of 1st years 
maintenance up to 5,000 


$33,500 $ 33,500 

iii) construction maintenance to 2nd cutting after 

overseeding application up to 15,000 

Sub Total (Additional N.I. P. funds required) $298 500 

iiv) fees already paid through N.I. P. 

- A. R.E.N. A. $13,500 

- Park Board staff 2,500 $ 16,000 


TOTAL PRICE $16,000 $314,500 
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Subsequent to this most recent negotiation, the Kensington Citizens 
Planning Committee reviewed the revised price and recommend the ex- 
penditure of N.I. P. funds as outlined above. Because this amount 
of $298,500 in addition to the $67,735 already appropriated to Ken- 
sington Park exceeds the $250,000 budgeted for the park, the Planning 
Committee recommends that the difference of $116,235 be taken from 
the general and schools contingency accounts already set up for Ken- 
sington N.I. P. It is understood that this will leave a minimal amount 
in the contingency fund for the Kensington program, which is not an 
acceptable "working" budget for the program. The N.I. P. Committee 
will consider the relative priority of remaining projects and their 
budgets as part of their regular, six month review of the Concept Plan 
which is scheduled for this October. 

The Director of Planning is concerned that the bid prices have come in 
so much higher than A. R.E.N. A. had previously estimated. There is 
some question as to whether this amount can be justified on playing 
fields that are primarily community-oriented. The existing fields, 
however, are obviously in need of major reconstruction and there is 
no doubt the sand membrane system will produce and maintain an ex- 
cellent playing surface. Given that there is strong support for 
this type of reconstruction from the Planning Committee and that the 
N.I. P. budget can be altered within its existing contingencies without 
jeopardizing other priority projects, the Director of Planning is pre- 
pared to recommend the appropriation of the required amount of N.I. P. 
funds. 

PARK BOARD POSITION 

When the Park Board considered the Kensington N.I. P. proposal to con- 
struct the two sand membrane fields on Kensington Park on February 
19, 1979, it resolved, in part: 

"THAT the Park Board endorses proceeding with Kensington 
N.I. P. funded redevelopment of the two membrane sand fields 
on Kensington Park , at a cost not to exceed $220,000." 

Because the submitted bids and even the negotiated low bid is in excess 
of the maximum cost of $220,000 agreed to by the Park Board, this pro- 
ject was again brought forward to the Park Board for their consideration 
on August 27, 1979. At that time, it was resolved: 

"THAT the Park Board approve the allocation of $298500 
N.I. P. funds for the development of the playing fields at 
Kensington Park and THAT the report to City Council should 
indicate the ongoing maintenance costs of the fields." 

MAINTENANCE COSTS 

Annual maintenance costs for the fields after acceptance by the Park Board 
will be higher than for normal playing fields for the following reasons: 

1. grass will require more frequent cutting; 

2. field repairs requiring a sand grown grass supply will be more 
expensive; 

3. higher operation and maintenance costs for the complex control 
piping system. 

Annual maintenance costs are estimated to be $13,500. A specific amount 
based on the foregoing figure will be requested annually by the Park 
Board for maintenance of these fields. 

PROJECT TIMING 

The tender packages were opened on August 8, 1979. Subsequent to City 
Council awarding a contract to the lowest bidder, it is expected that 
construction work will start shortly afterwards. With this schedule 
it is unlikely that seeding would occur this fall, but take place in 
the spring of 1980 with the fields ready for use in the fall of 1980. 
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Regular Council, February 9, 1971 5 

BOARD OF ADMINISTRATION AND OTIiER REPORTS (cont'd) 

D. Georgia Viaduct Replacement: 
East Approach Route 


It was agreed to defer consideration of this matter until 
later in the proceedings when the City Engineer will be 
available, (see page 6) 

E. Report of Official Traffic Commission 
January 25. 1971 


Grant: Annual School Safety 
Patrol Banquet (Clause 3) 


MOVED by Aid, Linnell, 

THAT Clause 3 of the report of the Official Traffic 
Commission, dated January 25, 1971, be adopted. 

- CARRIED BY THE 
REQUIRED MAJORITY 

Student Parking: 

Langara Collogo (Clause 4) 

MOVED by Aid. Linnell, 

THAT Clause 4 of the Minutes of the Official Traffic 
Commission dated January 25th, be adopted and it be pointed 
out to the Vancouver School Board that the Council strongly 
endorses recommendation (a), with respect to provision of free 
parking on the Langara College Parking areas. 

- CARRIED 

Balance of Report of 
Official Traffic Commission 

MOVED by Aid, Linnell, 

THAT Clauses 1, 2, 5, 6 and 7 of the report of the Official 
Traffic Commission dated January 25, 1971, be adopted. 

- CARRIED 

F . Inventory of Archives 

The Board of Administration, under date of February 8, 1971, 
submitted the following: 

"The Deputy Corporation Counsel reports as follows: 

'Mr. David Tupper, an executor of Major Matthews' estate, 
wishes to inventory the archives for the purpose of 
ascertaining what, if any, material in the archives 
belongs to the late Major Matthews, He has arranged 
for the Provincial Archivist, Mr, Willard Ireland, to 
undertake this, and the task should take about two days. 
He has asked for the City's cooperation and approval. 
There is no cost involved and as the request is a 
reasonable one I recommend approval.' 

YOUR BOARD RECOMMENDS that the foregoing recommendation 
of the Deputy Corporation Counsel be approved by Council," 

MOVED by Aid, Broome, 

THAT the foregoing recommendations be approved and the City 
Clerk be authorized to employ temporary help as the City will be 
involved in this inventory; it being understood approximately 
two or three days may bo required. 

- CARRIED 


- 4 - 


RECOMMENDATION 

The Director of Planning Recommends: 

A. THAT up to $298,500 be allocated to the Vancouver Park Board so 
that it may carry out the reconstruction of the two playing 
fields on Kensington Park as outlined in Section III of this re- 
port. $232,265 is to come from the Kensington Social/Recreational 
budget account 891/8704 and $66,235 is to come from the Kensing- 
ton Contingency account 891/8707. The costs will be shared as 
follows: 


B.THAT City Council on behalf of the Vancouver Park Board award a 
basic contract to Bray Enterprises for the amount of $250,000 for 
the construction of two playing fields on Kensington Park and also 
award to Bray Enterprises an amount of up to $15,000 to maintain 
the playing fields up to the second cutting. Both amounts are to 
be provided from the $298,500 in N.I. P. funds referred to in 
Recommendation #1 above." 


The City Manager points out that the extra capital cost above our normal 
standard for these fields is $100,000, and the annual extra maintenance cost 
in the order of $10,000 - $12,000 per year. However, the Park Board be- 
lieves that it will provide a very high quality playing surface able to with- 
stand twice as much playing time — in effect, two fields for the price of 
one. The City Manager RECOMMENDS approval of the recommendations of the 
Director of Planning. 


City of Vancouver 
Province of B.C. 


Federal Government 


(25%) 
(25%) 
(50%) 


$ 74,625 
$ 74,625 
$ 149,250 


TOTAL 


$ 298,500 


FOR COUNCIL ACTION SEE PAGE(ST. 


CITY .»-L\NAGER'S REPORT 


September 11th, 1979 

TO: Vancouver City Council 

SUBJECT: Location of Fire Hall #22 

CLASSIFICATION: INFORMATION 
The City Manager reports as follows: 

This is to inform Council of the latest developments in the bizarre 
story of the search for a new Fire Hall #22. 

History 

On November 17th, 1976, Council passed a plebiscite including funds 
for replacing #22 Fire Hall, since the present hall is: 

- too small for modern apparatus 

- in a poorly located site 

In the Spring of 1977, the Properties Office and the Fire Chief 
reviewed alternative sites for the Fire Hall. 

On July 12th, 1977, In-Camera, Council approved the acquisition of 
a site at 59th and Laurel Street, but agreement could not be 
reached with the owners on a suitable price. 

In September , 1977 , the Properties Office suggested some alternatives 
including a portion of Oak Park as a land swap. 

In November, 1977, Council approved a Local Area Planning Program and i 
was agreed to refer the Fire Hall relocation to the Program. 

In January, 1978, the Marpole area planner reviewed sites with the 
Fire Chief, rejected most sites, and picked four for further con- 
sideration (including S.W. corner of Oak Park). 

In the spring of 1978, the Marpole Citizens Planning Committee held 
several meetings on the subject, with split votes favouring S.W. 
Oak Park, followed by 59th & Laurel. 

On May 1, 1978, the Park Board voted 4:3 that Oak Park was not 
available . 

On August 25, 1978, the City Manager recommended negotiations for 
the 59th & Laurel site. 

On September 14, 1978, the Planning and Development Committee de- 
ferred a decision on this recommendation to allow a delegation to 
come to Council. 

On September 26, 1978, Council asked me to investigate as alterna- 
tives the Salvation Army property (57th & Oak) and property at 
57th & Selkirk. One other possibility was added by Alderman Kennedy. 

On November 22, 1978, the City Manager reported on three sites. 
Only the Salvation Army property was suitable and this would cost 
a minimum of $700,000 net. 

On November 30, 1978, the Planning and Development Committee recom- 
mended instead: 

"THAT the purchase of property for the new site for 
Firehall #22 be on the basis of willing buyer - willing 
seller, with the Salvation Army property at 57th Avenue 
and Oak Street being considered as a first priority." 

On December 12, 19^8, Council accepted that recommendation. 


.2 


05:5 

-2- 


On February 22, 1979, Council, in camera, considered an offer 
from a property owner at 62nd & Fremlin, and decided not to 
consider that site. 

On July 4, 1979, Council considered an offer from three property 
Ov\ners on Park Drive and Shaughnessy and deferred a decision, pendin 
a meeting of some nembers of Council with the Park Board on an 
Oak Park site. 

That meeting took place and on July 23, 1979, the Park Board 
agreed to make available the N.E. portion of Oak Park, "subject 
to replacement with equivalent developed park land south of 70th 
Avenue between Granville and Oak Streets, and a minimum of $175,000 
of City funds be provided to undertake improvements to the Marpols- 
Oakridge Community Centre and Oak Park, such funding to be provided 
from the City's 1979 supplementary capital funds." 

On July 24, 1979, Council unanimously agreed with the above arrange 
ment . 

Thereupon, the options on the three properties were allowed to laps 


L atest Developments 

On September 10, 1979, the Park Board heard numerous delegations, 
both against the N.E. corner of Oak Park and against any portion 
oi: Oak Park . 

Thereupon, the Park Board 

unanimously decided to rescind the motion of July 23 relating 
to the N.E. corner of Oak Park; 

by a 4:3 vote, decided against making any portion of Oak 
Park available for a f irehall (with suitable compensation) . 

This latest development takes the three-year effort to find a 
replacement site back to square one. 

The City Manager s-obmits the above for Council's INFORMATION and 
exasperation . 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


AUGUST 30, 1979 


A meeting of the Standing Committee of Council on Community Services 
was held on Thursday, August 30, 1979, in Committee Room No. 1, 
Third Floor, City Hall, at approximately 1:30 P.M. 


PRESENT ; Alderman Gerard, Acting Chairman 
Alderman Bellamy 
Alderman Little 

ABSENT ; Alderman Marzari 
Alderman Rankin 


COMMITTEE CLERK: H. Dickson 


Adoption of Minutes 

The minutes of the joint meeting of the Community Services and 
Finance & Administration Committees and the regular meeting of 
the Community Services Committee, both held Thursday, August 16, 
1979, were adopted. 

Recorded Vote 

Unless otherwise indicated, votes of the Committee on all items 
are unanimous . 


RECOMMENDATION 

1 . Air Conditioning - The "44" 

The Committee considered a Manager's report dated August 20, 
1979, in which the Directors of Social Planning and Civic Buildings 
reported costs for installation of air conditioning at The 44 total 
$77,371.00 which is $27,371.00 over the $50,000.00 approved for 
this work by Council on October 31, 1978. 

The Directors explained in the report the cost is split 
50/50 between the City and the Ministry of Human Resources and 
the Ministry has verbally agreed to pay half of the extra cost. 
It was recommended in the report that City Council approve 
additional funds of $13,686.00 as its share of the increased cost. 

Ms. Renate Shearer of the Social Planning Department and 
Mr. Fred Brash of the Civic Buildings Department appeared before 
the Committee on this matter. 

Following brief discussion, it was 

RECOMMENDED 

THAT Council approve funds in the amount of 
$13,686.00 from Contingency Reserve to cover 
the additional costs of the installation of an 
air conditioning system at The 44, on the 
condition that the Ministry of Human Resources 
also pays $13,686.00 as its share. 


Continued 
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2 . Liquor Store at Main and Hastings 

The Committee considered a Manager's report dated August 2, 
19 79, in which the Director of Social Planning and the Chief 
Constable recommended the City request the Liquor Control & 
Licensing Branch to develop training programs for liquor store 
staff dealing with intoxicated and aggressive customers and to 
endeavour to hire Native Indian staff for the Main and Hastings 
store . 

Ms. Renate Shearer of the Social Planning Department and 
Staff Sgt. McRae of the Police Department appeared before the 
Committee on this matter and indicated the situation at the 
liquor store has improved but there still exist problems. 

The Police representative told the Committee 100 charges of 
consuming liquor in a public place had been laid since July 22nd 
in the vicinity of Main and Hastings Streets liquor store, and 
during discussion, it was the consensus of the Committee that the 
location of the store in a heavily populated transit corridor is 
inappropriate . 

The Committee felt that rather than asking the Liquor Control 
& Licensing Branch to hire Native Indian staff and develop special 
training programs to deal with intoxicated customers, the City 
should request the Liquor Branch to relocate the store. 

Following further discussion, it was 

RECOMMENDED 

THAT the Chief Constable report to the Community 
Services Committee on his reaction and any recom- 
mendations to the Committee's proposal to ask 
Provincial authorities to close or relocate the 
Main and Hastings Streets liquor store. 


3. Grant Request - Lower Mainland Parent 
And Child Therapy Society (PACT) 


The Committee considered a Manager's report dated August 24, 
1979, in which the Director of Social Planning reported the Lower 
Mainland Parent And Child Therapy Society (PACT) faces expenditures 
of approximately $80,000.00 to renovate a home it uses at 233 West 
15th Avenue to meet civic building and Community Care Licensing 
requirements . 

PACT has applied to the City for a grant of $20 , 000 . OO^toward 
this renovation cost and the Director of Social Planning recommended 
Council approve such a grant. 

Ms . Anne Kloppenborg of the Social Planning Department, Ms. 
Naomi Frankenburg of PACT and Mr. Dave Morgan of the Health 
Department appeared before the Committee on this matter. 

During discussion, Ms. Frankenburg told the Committee PACT'S 
application for a $20,000.00 City grant was made before the Society 
received an estimate on the cost of structural work to the build- 
ing, and she explained the Society would be making an additional 
grant request of the City of approximately $16,000.00. 

The Committee felt there should be one Manager's report to 
the Committee encompassing the entire grant application. 


Continued 
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Clause No. 3 Continued 


It was also noted during discussion that operating costs 
for the Society are to be provided from the "demonstration" 
grants division of National Health and Welfare, and the Com- 
mittee felt that as a demonstration project there may be no 
guarantee of continued funding of operating costs. 

Mr. Morgan requested his department be involved in the 
discussions leading to the new Manager's report. 

Following further discussion, it was 

RECOMMENDED 

THAT the application of the Lower Mainland Parent 
And Child Therapy Society for civic funding towards 
renovation costs of 233 West 15th Avenue be referred 
back to the Director of Social Planning and appro- 
priate staff for a new report covering the Society's 
total requests for City funding. 


4 . Grant Request - Stroke Association of B.C. 

The Committee considered a Manager's report dated August 24, 
1979, in which the Director of Social Planning reported the Stroke 
Association of B.C. has requested a civic grant of $2,267.50 to 
cover the cost of a dinner at the Association's first annual 
meeting to be held in Richmond on October 13, 1979. 

The Director of Social Planning recommended no grant be 
approved as the Association is a Provincial organization, the 
City already funds the Vancouver Stroke Club, the meeting is being 
held in Richmond, and requests for dinner expenses are not within 
the normal guidelines for civic grants. In addition, granting 
of the request would likely result in similar requests in the 
future . 

Following discussion, it was 
RECOMMENDED 

THAT the application of the Stroke Association 
of B.C. for a civic grant to cover the cost of 
a dinner at the Association's first annual 
meeting in Richmond be not approved. 


5 . Booth Building Evacuation System 

Alderman Rankin, as Chairman of the Committee, had agreed to 
hear a submission from the principals of Booth Evacuation Systems 
Ltd. and Mr. G. Bolton and his associates appeared before the 
Committee this day and showed a brief film illustrating the use 
of the Booth Building Evacuation System in operation at the 
Fraser house 10-storey building in New Westminster. Approximately 
80 persons were evacuated from nine floors of the building in 
four minutes, 26 seconds, using the Booth system of slides con- 
necting exterior balconies on each floor. 


Continued 
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Clause No. 5 Continued 

Mr. Bolton told the Committee he was seeking an endorsement 
from the City of his product. 

Permits & Licenses Director R. Hebert and Chief Fire Warden 
G. Birnie both indicated the system could be used but only as a 
component of a total fire safety program in City buildings and 
they indicated they would be willing to examine the system. 

Following discussion, it was 

RECOMMENDED 

THAT the proposal of Mr. G. Bolton of Booth 
Evacuation Systems Ltd. be referred to appro- 
priate civic officials for consideration. 


The meeting adjourned at approximately 2:30 P.M. 


* * * * * 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


AUGUST 30, 


1979 


A meeting of the Standing Committee of Council on Planning 
and Development was held in the No. 2 Committee Room, Third Floor, 
City Hall, on Thursday, August 30, 1979 at approximately 1:30 p.m. 


PRESENT 


Alderman Harcourt, Chairman 


Alderman Boyce 
Alderman Ford 
Alderman Puil 


ABSENT 


Alderman Kennedy (leave of absence) 


CLERK TO THE 
COMMITTEE 


M. L. 


Cross 


RECOMMENDATIONS 

1 . Status of Major Development Permit Applications 

Mr. A. Floyd, Development Permit Group, reported verbally 
on the following development permit applications: 

(a) P.P. A. #84815 

984 West 7th Avenue 

- 5 storey apartment building - approx. 35' 

- 25 off-street parking spaces (underground access from 7th Ave.) 

(b) D.P.A. #84880 

Champlain Heights (Enclave 21) 

- townhouse development containing 62 dwelling units with one 
retail store 

- 105 off-street parking spaces 

(c) D.P.A. #84848 

1355 Lamey's Mill Road 

- 6 storey Personal Care Home 

- 19 off-street parking spaces 

(d) D.P.A. #84933 
1070 Nelson Street 

- apartment building containing 23 dwelling units 

- 4 storey plus basement (approx. 4 ft.) 

- 21 underground parking spaces + 2 surface (all access from lane) 

(e) D.P.A. #85094 

Champlain Heights (Enclave 4) 

- townhouse development containing 7 dwelling units 

- 1 and 2 storey - 18 ft. to 22 ft. 

- 140 off-street parking spaces (attached garages or carports) 

Mr. Floyd also advised that the applicants for the development 
permit to construct a medical office building at 16th Avenue and 
MacDonald , which was refused by the Director of Planning as it was 
not considered "local commercial", had appealed the decision of 
the Director of Planning to the Board of Variance. The Board of 
Variance allowed the appeal and the developers will be allowed to 
construct medical offices. 

RECOMMENDED 


THAT the verbal report on major development permit applications 
be received. 
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The Committee considered a report of the City Manager dated 
August 17, 1979 (on file in the City Clerk's Office) in which the 
Director of Planning advised that in the Mt. Pleasant, Kensington, 
Grandview- Wood land and Riley Park planning programs, the objective 
of conserving and upgrading corner or neighbourhood grocery stores 
has been identified either in the discussions of the Citizens' 
Planning Committees or as part of the neighbourhood plans . 

The report considers this objective and ways and means to 
achieve it on a City-wide basis. 

Mr. Larry Beasley, Area Planning Division, noted that resi- 
dential zones throughout Vancouver currently do not allow commercial 
uses, including neighbourhood grocery stores. Existing neighbourhood 
grocery stores have been in place long before the adoption of the 
Zoning By-law in 1956 and thus are legally non-conforming. They 
can remain for the duration of the building but structural altera- 
tions cannot be undertaken and the premises cannot be rebuilt if 
destroyed by fire. In spite of their non-conformity, neighbourhood 
grocery stores persist throughout Vancouver and are supported by 
local residents. The prohibition of major renovation and replace- 
ment is a concern to store owners as well as to residents who must 
co-exist with deteriorating premises. 

Mr. Beasley advised that a case study was undertaken in the 
Mt. Pleasant N.I. P. area in the summer of 1978, wherein the situation 
and needs of neighbourhood grocers, the attitude of nearby residents, 
the probability of growth in this economic activity and approaches 
to coping with non-conformity of the use were considered. 

The report details the analysis of the case study and sets 
out the following proposed policy objectives: 

(a) to facilitate the retention and upgrading of existing 
neighbourhood grocery stores; 

(b) to allow expansion of stores up to 1200 square feet and 
addition of a dwelling unit for the store's proprietor ; and 

(c) to simplify administrative processes for the City and 
for store owners in making neighbourhood grocery stores 
conforming . 

Several approaches to dealing with neighbourhood grocery stores 
have been explored and the positive and negative aspects of each 
approach are detailed in the Appendix to the Manager's Report 
(on file) . 

These approaches are: 

(a) do nothing 

(b) rezone selected stores to C-1 

(c) rezone selected sites to a new "neighbourhood stores" 
zoning schedule 

(d) amend selected residential zoning schedules to make 
existing neighbourhood grocery stores a conditional use 
(this approach is recommended as coming closest to achieving 
the objectives identified above) 

To conserve and augment existing neighbourhood grocery stores, 
the recommended approach would include: amendment of the Zoning 
By-law with special notification of affected people; confirmation 
of development guidelines; provision of information for interested 
people about the revised situation; and later evaluation of the 
effects of the new policy. 


cont'd. . . . 


Report to Council 

Standing Committee of Council 

on Planning and Development 

August 30, 1979 (II-3) 

Clause No. 2 cont'd ; 

Since the proposed approach represents a new and untried 
direction to deal with neighbourhood grocery stores, it is important 
to review the situation from time to time. It is suggested the 
review take place in approximately two years and that this review 
consider whether or not new neighbourhood grocery stores should 
be allowed based on the City's experience with making existing 
stores conforming. 

The Committee, 

RECOMMENDED 

A. THAT the Director of Planning be instructed to make 
application to amend the Zoning By-law No. 3575 whereby 
existing neighbourhood grocery stores would be permitted 
as conditional approval uses in the RS-1, RS-IA, RS-2, 
RT-1, RT-IA, RT-2, RT-2A, RT-3, RM-1, RM-2, RJ4-3, RM-3A, 
RM-3A1 and RM-3B zoning districts with: 

(a) by-law amendments generally as outlined in 
Appendix IV of the City Manager's Report dated 
August 17, 1979; and 

(b) development guidelines as outlined in Appendix V 
of the City Manager's Report dated August 17, 1979. 

B. THAT this application be referred direct to a Public 
Hearing after a Public Information Meeting has been held 
inviting those who are likely to be affected by the pro- 
posed amendments. 

C. THAT the Director of Planning be authorized to prepare and 
distribute to affected property owners an information 
brochure describing the new policies and regulations for 
neighbourhood grocery stores - this to occur as part of 
the Planning Department's 19 80 Work Program. 

D. THAT the policies and regulations for neighbourhood 
grocery stores be reviewed for report to City Council 
as part of the Planning Department's 1982 Work Program. 


3. Revisions to Guidelines for Townhouse and 

Apartment Development in RT-2 and RT-2A Zoned Areas 

The Committee considered a report of the City Manager dated 
August 23, 1979 (on file in the City Clerk's Office). In the report 
the Director of Planning advises that City Council adopted a set 
of guidelines to better regulate townhouse and apartment develop- 
ment in RT-2 and RT-2A zoned areas in March, 1979. Council instructed 
the Director of Planning to monitor results and report back in one 
year with an evaluation of their effectiveness. 

Mr. P. Wotherspoon, Area Planning Division, noted that an 
assessment of the guidelines is being presented at this time due 
to the emergence of two problem areas: illegal demolitions and 
reapplications for development which have compromised the intent 
of the Guidelines. 

In the guidelines, the overall goal of maintaining and enhancing 
the character of the RT-2 and RT-2A areas can best be met by pre- 
serving and rehabilitating the existing housing, however, in a 
few specific instances it can be achieved by the development of 
new multiple family accommodation in the form of townhouses and 
apartments, restricted so that proposals will only be considered 
where one of the following existing land use conditions prevail: 


cont'd. . 
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Regular Council, February 9, 1971 

The Council (in Committee) recessed at approximately 
10:45 A.M. and reconvened in an 'In Camera' meeting in the 
Mayor's Office, following which the Council (in Committee) 
reconvened in open session in the Council Chamber at 11:35 A.M , 
with the same members present. 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

D. Georgia Viaduct Replacement: 
East Approach Route (cont'd ) 

The Board of Administration, under date of January 29, 1971 
submitted a detailed report ol the City Engineer in the matter 
of the East approach route and the Georgia Viaduct replacement. 

On March 24, 1970, the Council passed the following 
motion : 

"That in respect of the portion of the Board of Adminis- 
tration Report of March 19, 1970, dealing with upgrading 
streets south of Prior Street, the Board of Administration 
be requested to consider the connection from Malkin 
Street to William Street, to Vernon Drive, under the 
First Avenue Viaduct to the Grandview Highway." 

Section I of the City Engineer's report comments on the 
proposed route in the Council resolution and Section II 
proposes an essential traffic capacity improvement by widening 
the pavement on the westerly approach to the intersection of 
Venables and Clark Drive. 

The recommendations are as follows, which the Board of 
Administration recommends be adopted: 

"1. Council not approve the temporary relief route from 

the intersection of Prior Street and Malkin Avenue via 
Malkin Avenue, William Street, Vernon Drive, either 
2nd Avenue or 4th Avenue and Clark Drive to Grandview 
Highway North for the reasons set out herein; 

2. Council approve the widening of the pavement in the 
vicinity of the intersection of Venables Street and 
Clark Drive so as to provide for eastbound traffic 
two unobstructed through lanes and a third and 
exclusive right-turn lane into Clark Drive prior to 
the opening of the Georgia-Prior ramp this summer at 
at an estimated cost of $85,000. This can be financed 
from unallocated funds available in the 1970 Streets 
Capital Fund - Appropriation 146/7906". 

MOVED by Aid. Broome, 

THAT the foregoing recommendations be approved . 

- CARRIED 

UNFINISHED BUSINESS (cont'd ) 

Sale of City-owned Residual Land: 
Smithe-Haro Connector and Relationship 
to Robsonstrasse Proposals (cont'd) 

The Council considered a motion by Alderman Phillips on a 
feasibility study regarding redevelopment of block bounded by 
Robson, Burrard, Thurlow and the Smithe-Haro Connector. A Board 
of Administration report dated February 3, 1971, also was 
submitted. After due consideration it was, 

MOVED by Aid. Linnell, 

THAT the Council have a Report Reference in respect to 
the whole matter at 2:00 P.M. this day. (see pages 9 and 10) 
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(a) The site is vacant; 


(b) The site has a non-conforming use or structurally unsound 
development (as certified by a registered structural 
engineer; 

(c) The site is underutilized (those with buildings having 
a floor space ratio much less than that of surrounding 
development and that permitted in the district schedule, 
e.g. less than 0.3) where applicants can satisfactorily 
demonstrate that making additions or building infill is 
not practicable. 

The report notes that in the four months that the Guidelines 
have been in effect they have been successful in regulating town- 
house and apartment development in the RT-2 and RT-2A zoned areas 
on sites which meet the conditions referred to above. As well, 
there has been a continued strong trend toward retention and 
upgrading of existing residential accommodation through conver- 
sions; however, in the past month, two incidents of illegal demo- 
lition have taken place; 2560 West 1st Avenue known as Brae Manor 
and 1866 West 14th Avenue. In both cases the sites were developed 
with the existing residential rental accommodation and the circum- 
stances surrounding the illegal demolitions are as follows: 


(a) 2560 West 1st Avenue - Brae Manor . On March 14, 1979 a 
subdivision application was received to resubdivide the 
existing Brae Manor site into three separate parcels. The 
application received formal approval on May 18, 1979. 
Subsequently, on June 13, 1979 a site inspection revealed 
that Brae Manor had been 95% demolished and workmen were 
in the process of clearing debris from the site. A check 
of the building files indicated that a demolition permit 
had not been applied for but that a development permit 
(No. 76097) was in effect to convert the existing building 
to dwelling units. To date no application for redevelopment 
of the site has been received. 


(b) 1866 West 14th Avenue . On February 7, 19 79 a development 

permit application (No. 83305) was filed to construct a duplex. 
The application was considered conditionally because the 
floor space ratio exceeded .60 and was refused by the Director 
of Planning because the proposal was not compatible with the 
design and siting of neighbouring buildings. 

On February 13, 19 79 an application to demolish the existing 
building was received. This application is still on file and 
has not been issued to date. On April 23, 1979 a development 
permit was filed (No. 83829) to construct a duplex building 
on a conditional use basis and was approved by the Director 
of Planning on May 19, 1979. 

Subsequently, on June 20, 1979 a development permit was filed 
(No. 84517) to construct a three-unit townhouse development. 
On July 6, 1979 Planning staff visited the site and found that 
the existing building had been demolished. The townhouse 
proposal was approved by the Director of Planning on July 23, 
1979. 


In both cases the result of illegal demolition has been to 
create a vacant site which technically qualifies for consideration 
of townhouse development under the present Guidelines. 


cont 'd. 
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In the Brae Manor case, because it was residential rental 
accommodation, the Director of Planning had the discretion to refuse 
to issue a demolition permit as no application for redevelopment 
of the site had been received and the building permit drawings were 
not 50% completed. 

The existing building was in the process of being upgraded 
from housekeeping units to dwelling units. Based on the applicant's 
desire to complete renovations, the development permit was renewed 
to expire on October 31, 1979. 

In the West 14th Avenue case, approval had been received for 
a duplex development but the building drawings had not been filed 
and a demolition permit not issued when the illegal demoliton took 
place. If the building drawings had been submitted and were 50% 
completed, the Director of Planning would have had to approve the 
demolition permit. The issue is not that the building was demolished 
without a permit but that the case illustrates a situation where 
the Guidelines may be legally circumvented. Initially, approval 
may be gai-ned for a particular use, building drawings filed (resi- 
dential rental accommodation) and a demolition permit issued. 
Subsequently, a new application may be submitted for townhouse 
development on the basis that the site is vacant. 

In order to prevent future similar cases, a revision to the 
Guidelines is required to deal both with illegal demolitions 
(Brae Manor) and development permit reapplications (1866 West 14th) . 

The Director of Planning notes that both situations could also 
result in underutilized sites being created. Therefore, guideline 
revisions should also apply to underutilized sites. 

Mr. Wotherspoon advised that the other land use conditions 
in the Guidelines relating to non-conforming uses and structurally 
unsound development appear to be adequate and difficult to circum- 
vent. The aim in proposing the revisions is to deter further 
illegal demolition of housing and other situations which may result 
in the circumvention of the Guidelines. Townhouses and apartments 
should continue to be permitted where site or building conditions 
are appropriate. 

The Director of Planning will continue to closely monitor the 
results of the Guidelines and will report to Council in 1980 with 
a further assessment of their effectiveness. 

Members of the Committee expressed concern that demolition 
companies were carrying out demolitions of dwelling units with no 
demolition permit. It was suggested that perhaps these companies 
should be requested to show cause as to why their license should 
not be suspended if instances of demolition continue without demo- 
lition permits. The City Manager was requested to explore this 
and see if there is any way the City could enforce it. 

The Committee, 

RECOMMENDED 

A. THAT City Council amend the Land Use Conditions section 
of the Guidelines for townhouse and apartment develop- 
ment in RT-2 and RT-2A zoned areas so that: 

Townhouse and apartment proposals will only be 
considered on: 

i) sites vacant prior to March 20, 1979 as deter- 
mined by the City of Vancouver Asssessment Roll. 


cont 'd. 
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Clause No. 3 cont'd ; 

(ii) Sites underutilized prior to March 20, 1979 

(those with buildings having a Floor Space Ratio 

much less than that of surrounding development 

and that permitted in the district schedule 

(less than 0.3) where applicants can satisfactorily 

demonstrate that making additions or building 

infill is not practicable. 

(iii) Sites with non-conforming uses or structurally 

unsound development (as certified by a registered 
structural engineer) . 

B. THAT the City Manager explore methods of ensuring that 
demolition companies do not undertake demolition of 
residential premises without the required demolition 
permit. 


4 . Options for a Review of the West End Building Height Controls 

The Committee had before it a report of the City Manager 
dated August 24, 1979 which the City Manager submitted for consid- 
eration (on file in the City Clerk's Office). 

Ms. B. Howard, Central Area Planning, advised that on August 14, 
1979 City Council authorized a review by the Director of Planning 
of the Height Section of the West End Official Development Plan 
By-law together with a review of the West End Guidelines and Planning 
Policies as they relate to height. The selection of the preferred 
work option was referred to the Planning and Development Committee 
together with a further report by the Director of Planning on more 
detailed cost and time estimates of the options. 

Ms. Howard indicated that in the report which Council considered 
on August 14th, five work options with regard to the Height Section 
were briefly outlined. Four provided for varying degrees of addi- 
tional clarity and one involved retaining the current wording and 
providing a better understanding of its meaning to local residents. 

In the report before the Committee this day, detailed informa- 
tion concerning the five options is provided in Appendix I (on file) . 
Briefly the options, estimated time to complete and estimated costs 
are as follows: 


Retain current wording 
of the height section 
and provide a better 
understanding of its 
meaning to West End 
residents . 

Review height section 
and bring forward 
recommendations for amend- 
ments to provide some 
additional clarity in 
the basic wording and 
intent. 


estimated time - 
2 months 

estimated cost - 
$2,900 


estimated time - 
6 months 

(includes time allowance 
for public input and public 
hearing) 

estimated cost - 
$2,600 


cont 'd. . 
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3. Review height section 
as above, together with 
a review of the West End 
Planning Policies and 
Design Guidelines to 
provide clearer criteria 
for maximum building 
heights and bring forward 
recommendations for 
amendments . 


estimated time - 
9 months 

(includes time allowance 
for public input and public 
hearing) 

estimated costs - 

a) utilizing consultants, 
$11, 600 

b) additional temp, staff, 
$6,300 

c) Planning Dept. staff, 
$6,300 


4. Undertake a comprehensive 
study of the height section 
to determine whether further 
high-rise development should 
occur. Refine Planning 
Policies and Design Guidelines 
Bring forward recommendations 
for amendments. 


estimated time - 
12 months 

(includes time allowance 
for public input and public 
hearing) 

estimated costs - 

a) utilizing consultants, 
$60,600 

b) additional temp, staff 
$30,300 

c) Planning Dept. staff 
$30,300 


Bring forward recommenda- 
tions to amend the height 
section to delete further 
consideration of high-rise 
development. 


estimated time - 
2 months 

(includes time allowance 
for public hearing) 

estimated cost - 
$700 


Ms. Howard noted that numerous letters have been received 
indicating that residents of the West End are opposed to high-rises, 
not only individual applications, but in the West End in general. 
The Planning Department feels the design guidelines and planning 
policies could be substantially improved relating to height. 
Ms. Howard advised that none of the options proposed address the 
question of density. There is no proposal to change the various 
floor space ratios. 

Ms. Howard noted that Options 3 and 4 would be in line with 
Council's resolution of August 14th. Only Option 4 would establish 
whether further high rise development is appropriate. 

Members of the Committee felt that Option 2 should be chosen 
but that it should be expanded to not only review the height section 
but also provide clarity in the supplementary policies and design 
guidelines to aid developers. 

The Director of Planning recommended that either Option 3 or 4 
be selected, and a review initiated as soon as possible, in order 
to provide substantially greater clarity in these aspects of the 
West End By-law. Selection of either of these options would require 
reconsideration of the Planning Department's work program and the 
Director of Planning recommended that additional temporary staff 
or the use of outside consultants be authorized. 


cont'd. 
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The Committee, 
RECOMMENDED 

THAT Option 2 as outlined in the Appendix to the Report of 
the City Manager dated August 24, 1979 be chosen, expanded 
to include clarity in the supplementary West End Guidelines 
and Planning Policies to aid developers. 


FOR COUNCIL ACTION SEE PAGE(S) ...\i 


***** 

The meeting adjourned at approximately 3:05 p.m. 

* * * * 
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STANDING COMMITTEE OF COUNCIL 
ON 

TRANSPORTATION 


August 30, 1979 


A meeting of the Standing Committee of Council on Transportation 
was held on Thursday, August 30, 1979, in the No. 1 Committee Room, 
third floor. City Hall, at approximately 3:30 p.m. 


PRESENT: Alderman D. Bellamy, Chairman 

Alderman H. Boyce 

Alderman M. Harcourt 

ABSENT: Alderman W. Kennedy 

Alderman H. Rankin 

ALSO PRESENT: Alderman M. Ford 

COMMITTEE CLERK: J. Thomas 


The minutes of the meeting of August 16, 1979, were adopted. 


RECOMMENDATION 

1 . Self-Serve Gasoline Stations 

On May 15, 1979, Council dealt with a report from the Director 
of Planning on a request to operate a self-serve gasoline station 
under the 7-Eleven brand. Council resolved that the application be 
held in abeyance for sixty (60) days pending: 

(a) a survey by the Department of Permits and Licenses of all 
licensed operating self-service stations in the City by owner, 
operator and brand name; 

(b) a survey by the Department of Permits and Licenses of the 15 
approved self-serve locations not now being utilized to 
determine which of these may or may not be reactivated; and 

(c) a consequent listing of options, with recommendations, 
regarding the allowable proportion of self-serve stations by 
owner, operator and brand name and for the City at large. 

Further, that the Director of Planning be instructed to report back 
to the Transportation Committee, at which time representatives of 
the oil companies be invited to be present to discuss gasoline self- 
service retailing with the Committee. 

In accordance with Council's instruction, representatives of 
oil companies, together with other interested parties, were invited 
to attend the meeting of the Committee held this day to consider a 
Manager's Report dated July 31, 1979 (circulated) , in which the 
Directors of Planning and Permits and Licenses reported on the status 
of self-serve gasoline retailing in the city. 

The report presented detailed background covering activities in 
this branch of the gasoline industry since 1974, and outlined the 
effect of restrictive regulations established by Council in March, 
1975. The regulatory powers of other municipalities in the Greater 
Vancouver Regional District were also surveyed and the Vancouver 
experience was compared with other municipalities in the region. 
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Clause 1 continued 


The Directors of Planning and Permits and Licenses, in their 
analysis, reported a total of 206 gasoline stations were operating 
in the City as of June 1979 (139 full service, 67 self-^serve) 
compared with 325 in late 1974, when there were 294 full service 
stations and 31 self-serves. The proportion of self-serve stations 
to all gasoline service stations in the City had risen from 9.5 
per cent in late 1974, to 13.5 per cent in February, 1975, to 18.5 
per cent in April, 1975, to 23 percent in April, 1976, to 30 per 
cent in March, 1977, declined to 28 percent in April, 1979 and 
risen again to 32.5 per cent in June, 1979. 

The report discussed reasons for the increase in the proportions 
to date but pointed out the net increase of 9 self-serves overall 
since 1975 was considered to be a modest increase and indicated the 
market was probably close to saturation. The reduction of retail 
outlets appeared to be a retrenchment and stabilization by the 
industry from an overbuilt situation over the past two decades. 

The report presented the following three options for consider- 
ation: 

1. Continuation of the present regulations which attempt to 
ensure that self-serve stations be restricted to a maximum 
of 15 per cent of the total number of gasoline service 
stations in respect of any owner, operator or brand name. 

2. Alter present regulations by increasing the maximum 
allowable self-serves to 50 per cent of the total number 
of gasoline service stations in respect of any owner, 
operator or brand name. 

3. Eliminate the present License By-law controls respecting 
the nuit±)er, percentage and location of self-serves for a 
period of one year, during which the market response 
could be monitored and appropriate action taken should the 
number or percentage of self-serves increase dramatically. 

The City Manager recommended that the following recommendations of 
the Directors of Planning and Permits and Licenses be approved: 

a) That the License By-law, No. 4450 , be amended by repealing 
Section 22 A, Schedule 'B' to the By- ]aw, and the definitions 
of 'conventional station' and 'self-serve station' contained 
in Section 2. 

b) That the Director of Planning and the Director of Permits and 
Licenses monitor all changes in the retailing of gasoline for 
a period of one (1) year and report back to Council on such 
changes, including closures, conversions, reopenings , new 
openings, and the diversification of enterprises. 

c) That when the Director of Planning prepares his 1979/1980 
Annual Review, he report on possible terms of reference and 
a recommended priority for a study of vacated gasoline 
service station sites, including a review of current zoning. 

The report noted if the recommendations were approved, the request 
of the Southland Corporation (Canada) Limited, to operate a self- 
serve at 4064 Fraser Street, under the 7-Eleven brand, which had 
been held in abeyance pending presentation of the report of the 
Directors of Planning and Permits and Licenses, would not require 
special Council approval. 

The Chairman noted the presence of the oil company and 
associated industry representatives and invited their participation 
in the discussion. 
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Clause 1 continued 


Mr. D. McKinley, legal counsel for Gulf Oil, Canada, referred 
to a pending action in the courts initiated against the City by 
Gulf Oil, challenging the validity of the By-law, and inquired 
whether the Committee would be reporting to Council prior to the 
court hearing on September 27, 1979. 

The City Manager advised Mr. McKinley the Committee's report 
would be before Council on September 11, 1979. 

Alderman Ford, in her capacity as Chairman of the Special 
Committee on the Disabled, felt the industry was not coping with 
the problem of providing adequate service for handicapped customers 
and therefore she could not support the lifting of restrictions. 

Representations were made by the following: 

Mr . D. Bruce , operator of a full service station at 25th 
and Main, In a brief (on file) , expressed his concern as 
a small businessman, at the increasing number of closures 
of stations with service bays and the consequent deterior- 
ation of underhood attention resulting in preventable 
maintenance problems for the automobile owner. Station 
closures were painfully evident by the number of abandoned 
lots overgrown with weeds. The trend to "convenience" stores 
was to be regretted and it was felt the adoption of option 
2 would result in the 50/50 figure escalating to 75/25. 
Mr. Bruce urged that present regulations remain unchanged. 

- Mr. W. Wills , Automotive Retailers Association, presented 
a brief (on file) , based on the small business operators ' 
experience of the service station industry in the City 
over the past four years and recommending that Council 
retain the present By-law No. 4450 without change, and 
permit no further self-serve stations-gasbar-combination 
units with convenience or other stores until such time as 
the present 32.5 per cent ratio is reduced to the 15 per 
cent ratio permitted by the By-law. 

Mr. K. Porter , Senior Account Executive, Imperial Oil, in 
a brief (on file) concurring with 3 (a) presented counter 
arguments to statements regarding proliferation of self- 
serves, impairment of service, etc. It was contended 
service needs had changed over the years and customer 
requirements could be served without restrictions; that 
approximately two-thirds of gasoline outlets would 
continue to be served locations . 

Mr. CO. Naftel , Area Manager, Texaco, supported option 3 
and referred particularly to the problem of vacant gas 
station sites. He felt there should be a new look at 
zoning and relaxation of broader capability within present 
zoning to permit multiple use of properties . The emergence 
of specialty repair and maintenance operations would more 
than replace whatever losses the industry incurred; however, 
his company retained service bays in many of its self-serves. 

Mr. S. Stronge , Rehabilitation Consultant, Canadian Paraplegic 
Association, supported option 1. Handicapped and elderly 
persons who could not leave their vehicles experienced great 
difficulty in obtaining assistance at self-serves. 

Mr. F. Moore , Property Representative, Chevron, spoke in 
support of 3 (a) and questioned the statement contained in 
the Manager's Report that Port Moody prohibited self-serves. 
He advised his company operated a self-serve in that 
municipality . 
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Clause 1 continued 

- Mr. J. Ford , lessee of a station at 16th and Arbutus, referred 
to the economics of gasoline retailing and felt the average 
safety of automobiles in Vancouver had declined alarmingly 
because they were not being maintained. 

During the discussion, members of the Committee questioned the 
industry and Automotive Retailers Association representatives on 
a number of aspects dealing with service station operation and the 
existing percentage of self-serves. Other points discussed included 

problems of diversity of uses 

changing conditions due to escalating property values 
the need for flexibility to meet changing dynamics 
of retailing gasoline 

adequate maintenance of vacated service station lots. 

The Committee members felt they could not approve the 
recommendations contained in the Manager's Report and therefore it 
was 

RECOMMENDED 

THAT the number of self-serve gasoline stations operating 
in the City of Vancouver be limited to the specific sites 
presently listed in Schedule 'B' of By-law No. 4450. 

?0R COUNCIL ACTION SEE PACm) P 

2. Extension of Transit Service 
to Phase II, False Creek 

The Committee had for consideration a Manager's Report dated 
August 9, 19 79 (on file), in which the City Engineer reported on 
a proposal to extend the existing False Creek South transit service 
to include Phase II with routing developed in consultation with 
B.C. Hydro, and the False Creek Development Group. 

Mr. N. Davidowicz briefly addressed the Committee on this 
matter and urged consideration be given to an overall review of 
transit service in the False Creek area extending west from Main 
Street. 

RECOMMENDED 

A. THAT the existing 50 False Creek South transit service be 
re-routed as indicated in Figure 1 contained in the 
Manager's Report dated August 9, 1979. 

B. THAT Lamey's Mill Road adjacent the Phase II portion of the 
False Creek development be designated a transit route. 

C. THAT additional bus stops be established on Lamey's Mill 
Road, as indicated in Figure 1, to serve Phase II. 


3 . Transportation of Hazardous Materials 

In a Manager's Report dated August 7, 1979 (on file), the 
Fire Chief referred to relevant sections of a Multi Modal Survey 
of Transportation Conditions carried out by the Regional Railway 
Transportation Committee of the Canadian Transport Commission, 
which indicated the Federal Committee's grave concern over the 
present situation in the CPR's Downtown Yard where rail cars 
containing hazardous materials are held. 


./5 


Report to Council 

Standing Committee on Transportation 
August 30, 1979 


(III - 5) 


070 


Clause 3 continued 


The Fire Chief reported because of this concern and the 
uncertain nature of the future development of the area, it is 
imperative that communication with both the Federal Government 
and CPR be immediately initiated in order to assure that adequate 
safety procedures have been implemented and that a plan of action 
may be prepared for the early relocation of all or part of the 
CP Rail Ferry loading facility away from the downtown area. 

The report examined conditions in the CPR downtown marshalling 
yard and referred to the Federal Committee's recognition of the 
potential for disaster in the area which had resulted in the 
Committee's recommendation: 

"That the handling of dangerous commodities, particularly 
explosives and compressed gases, be shipped through 
another area . " 

The Fire Chief noted in the course of survey, members of 
the Federal Committee remarked that the level of risk prevailing 
in the downtown yards was the highest of any city in Canada — or 
in North America. Therefore, it was imperative that action be 
initiated immediately to alleviate the potential for disaster in 
this area before further high-density development is approved. 

RECOMMENDED 

A. THAT the Mayor continue discussions with the Minister of 
Transport to assure action is taken on the Regional 
Railway Transportation Committee's instructions to the 
CPR. 

B. THAT the City Manager begin discussions with the CPR to 
determine their plans both for future development of the 
marshalling yards and for relocating their facility for 
loading hazardous materials . 


* * * * * 


The meeting adjourned at approximately 5:05 p.m. 
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ENQUIRIES AND OTHER MATTERS 

Alderman Broome - requested the Board of Administration 

Provincial Budget arrange for a Report Reference to Council 

on various aspects of the Provincial 
Budget, particularly where the City of 
Vancouver is affected. 


Commissioner Ryan reported that Council 
should give immediate consideration to 
its future action in the matter of 
license fees re hotels and motels in 
view of the proposal of the Provincial 
Government to add a hotel tax. 


After due consideration the Deputy 
Mayor, on request of Alderman Broome, 
directed the Board of Administration 


(a) report forthwith on aspects of the 

proposed Provincial Budget which call 
for the early attention of Council, 
including the matter of license fees 
re hotels and motels 


(b) report, in due course, on other 
aspects of the Provincial Budget 
which affect the City of Vancouver 


Alderman Adams - 
Four Seasons Hotel 
Development: Coal 
Harbour Area 


commended the Vancouver Sun and Mr. 
A. Fotheringham for the articles which 
appeared recently on the proposed Four 
Seasons Hotel development and history 
in this connection. 


Alderman Wilson - 
Mount Pleasant 
School Site 


advised, in respect of construction of 
a new school in the Mount Pleasant area, 
a City block of houses have been 
demolished but at the present time 
there is no indication of construction 
taking place. The Alderman requested a 
letter be forwarded to the School Board 
enquiring of their construction program 
for the area. In respect of the old 
Mount Pleasant School site, the Alderman 
felt the School Board should be advised 
that some portion of this old site will 
be required for rapid transit use. 


The Deputy Mayor directed the matter be 
referred to the School Board. 


Alderman Wilson - advised that the street lighting on 

Scottish Senior Citizens ' Kerr Road ends at 54th Avenue but at 
Homes ; near Kerr Road one time there was a centre suspended 

light between 55th and 56th Avenues. 

The Alderman enquired if it would be 

possible to replace that suspended 

light . 


The Deputy Mayor directed the enquiry 
to the Board of Administration for 
report . 


OiST 



I 



September 


6th, 1979 


MEMORANDUM TO: 


Vancouver City Council 


FROM: 


Alderman Bernice Gerard, Chairman, 
Vietnamese Refugees 


Task Force on 


SUBJECT: 


CBC Benefit, September 14th, 1979 
- Funds to Cover Orpheum Rental - 


BACKGROUND 

On September 14th, 1979, CBC-TV will air a cross-country benefit to 
raise funds for Vietnamese Refugees. The entertainment portions of 
this program will be televised from live concerts in six cities. 
Vancouver's show, including such performers as Leon Bibb and Valdy, 
will be held in the Orpheum from 6:30 p.m. to 8:30 p.m. on September 
14th, 1979. One half hour of the program will be broadcast nationally. 
The entertainers and CBC producers are freely donating their time 
as is David Y.H. Lui ' s group, which is organizing the performance. 
If each of the 2,800 Orpheum seats is filled, at $7.50 a seat, 
$21,000 could be raised, in addition to the phone-in pledges. Funds 
raised in Vancouver by ticket sales and pledges will be returned 
to Vancouver to assist Vietnamese refugees here. However, any 
expenses incurred by the CBC in producing this show are to be deducted 
from the total proceeds. 

The CBC has asked the City Task Force to support this performance by 
granting the use of the Orpheum Theatre for two days of rehearsals 
plus the performance night itself, and further, to cover the costs 
of hiring the stage crew. 

Under normal circumstances, CBC would pay Class 1 rates for the Orpheum 
$1,050 for each of two rehearsals plus $2,100 for the performance 
night, for a total cost of $4,200. There are no figures available 
on the cost of the stage crew, but it could amount to between 
$500 and $600 a day for each of the three days. 


RECOMMENDAT IONS 

The Chairman of the Task Force on Vietnamese Refugees recommends 
that: 

(1) That the City approve a grant of $4,200 to David Y. H. Lui 
Productions to cover the costs of the Orpheum rental for 
rehearsal periods and the performance night. 

(2) The hiring of stage crew be the responsibility of the CBC and 
that the City offer no support for this expense. 

The Comptroller of Budgets and Research advises that if this grant 
request is approved, the source of funding would be Contingency 
Reserve . 


FOR COUNCIL ACTION SEE PA6E(S) f.l 


CITY OF VANCOUVER 
SPECIAL COUNCIL - SEPTEMBER 13, 1979 


07 


PUBLIC HEARING 


A Special Meeting of the Council of the City of Vancouver was 
held on Thursday, September 13, 1979, at approximately 7.40 p.m. 
in the Auditorium of the Marpole Community Centre, 990 West 59th 
Avenue, for the purpose of holding a Public Hearing to amend the 
Zoning and Development By-law and the Sign By-law. 


PRESENT ; Mayor Volrich 

Aldermen Bellamy, Boyce, Gerard, 

Harcourt, Little and Puil 

ABSENT: Aldermen Ford, Kennedy (Leave of 

Absence) , Marzari and Rankin 

CLERK TO THE 

COUNCIL: M. L. Cross 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Harcourt, 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Volrich in the Chair, to consider proposed amendments to the 
Zoning and Development By-law and the Sign By-law. 

- CARRIED UNANIMOUSLY 


To aid the public present for the Hearing, the Clerk read 
from the agenda that the Council had before it. 


1. S.W. Corner of West 75th Avenue 
and Angus Drive 

An application was received from Mr. B. Rice, C. F. Roberts 
Partners, on behalf of Horner Developments Limited as follows: 

(a) Proposed amendment to the Zoning and Development 
By-law to rezone Lot 3, Block 16, Subdivision of 
D.L.'s 308, 5214 and part of 317, Plan 5726 (S.W. 
Corner of West 75th Avenue and Angus Drive) from 
an M-1 Industrial District to a CD-I Comprehensive 
Development District for the purpose of constructing 
a 104 unit townhouse and apartment development; 

(b) Any consequential amendments; 

(c) Proposed amendment to the Sign By-law #4810 to 
establish sign regulations for the proposed CD-I 
By-law. 

The proposed CD-I By-law would restrict the form of development 
as follows: 

Uses: - Townhouse and apartments (with the 

maximum total number of dwelling units not 
to exceed 104) ; 

- customarily ancillary uses, including off- 
street parking, recreational (lodge) facilities, 
greenhouse and solarium; 

subject to such conditions as Council may by 
resolution prescribe. 
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1. 


S.W. Corner of West 75th Avenue 
and Angus Drive (Cont'd.) 


F. S.R . The floor space ratio shall not exceed 0.65, 

computed in accordance with the provisions 
outlined in the draft By-law. 


Height 


The maximum height of a building shall be the 
lesser of three storeys or 10.668 m (35 feet), 
measured in accordance with the provisions out 
lined in the draft By-law. 


Off-street 
Parking; 


Off-street parking shall be provided on the 
basis of a minimum of two and one-half spaces 
per dwelling unit. 


The CD-I By-law would be subject to the following conditions: 


(1) A public right-of-way easement along the total 
water frontage of the site and having a minimum 
width of 6.096 m (20 feet) be first granted to 
the City and so registered In the Land Registry 
Office. 

(11) That the detailed scheme of development In a 
Development Permit Application up to a maximum 
floor space ratio of 0.55 In accordance with 
the plans submitted and displayed at the Public 
Hearing stamped "Received, City Planning Depart- 
ment, December 6, 1978", be first approved by 
the Director of Planning. In the event that the 
floor space ratio submitted under a Development 
Permit Application falls between 0.55 as shown 
on the above-noted plans and the maximum of 0.65 
permitted under the By-Law, or In the event that 
the detailed scheme of development differs 
materially from that shown on the above-noted 
plans, then the detailed scheme of development 
Is to be first approved by Council following a 
report by the Director of Planning. 
In considering the detailed scheme of dev- 
elopment, the Director of Planning shall have 
particular regard to the advice of the Urban 
Design Panel; the overall design of the dev- 
elopment; Interior and exterior design of the 
dwelling units; layout, design and safety of 
underground parking facilities; location and 
design of surface parking spaces Including 
garages or similar enclosures; the provision, 
location and design of any private, semi- 
private or public amenities including any 
structures; the relationship of the proposed 
development to the adjacent waterfront walk- 
way; the provision and maintenance of land- 
scaping; the location, height and design of 
any fences or similar screening; the provision 
of garbage collection facilities; and vehicular 
Ingress, egress and Internal circulation. 

(111) That the applicant first demonstrate, to the 
satisfaction of the City Engineer, that the 
site will support the proposed development 
with regard to soil stability and foundation 
conditions. 


Special Council (Public Hearing} September 13, 19/9 


3 


1. 


S.w. Corner of West 75th Avenue 
and Angus Drive (Cont'd.) 


(iv) That the applicant first design and agree to 
construct and maintain, all to the satis- 
faction of the City Engineer and the Director 
of Planning, a landscaped, surfaced and 
furnished riverfront walkway incorporating 
adequate flood and erosion control measures 

to secure the site and any development thereon. 

(v) That Council resolve to make an application to 
amend the Official Regional Plan and that this 
application be first approved whereby the 
designation of the site would be amended from 
IND-1 Developing Industrial Areas to URB-1 
Established Urban Areas. 

(vi) Should the above conditions (i) to (iv) inclusive 
not be complied with by the applicant within 180 
days from the date of the Public Hearing, then 
any approval granted at the Public Hearing shall 
expire. 


The Director of Planning recommended refusal of the 
application. 

Mr. R. Scobie, Zoning Division, outlined the history of the 
rezoning application and reviewed various comments and recommendations 
of the City Engineer, the Economic Development Officer, the Marpole 
Citizens' Planning Committee and the Air Pollution Control Officer 
for the G.V.R.D. 

Mr. Scobie also briefly outlined an alternate concept prepared 
by staff at Council's request, to be submitted for information at 
the Public Hearing. The concept plan proposes industrial development 
on the City-owned lands adjacent to Marine Drive, a watertront walkway 
and the acquisition of RA-1 zoned lands to the west and north for 
park purposes. 

Mr. R. Baker, Solicitor, presented a brief (on tile in the 
City Clerk's Office) on behalf of Horner Developments Limited 
requesting approval of the rezoning application. 

Mr. G. Horner, Horner Developments Limited, commented on the 
flood plain level and an independent study to assess tne nature ot 
emissions from adjacent industries. Mr. Horner, utilizing perspective 
drawings and a model, detailed the proposed townhouse and apartment 
development. 

The Mayor called for speakers tor or against the application 
and the following appeared: 

Mr. P. Piir, student, outlined his model of an alternative 
development concept for the lands *at the foot of Angus Drive. 


FOR 


Mr. 
Mr. 


& Mrs. W. Nesbitt 
L. Haberlin 


Residents 

President, Marpole Business 
Association 


Ms. 
Mr. 
Mr. 
Mr. 
Mr . 
Mr. 
Ms. 
Ms. 
Mr. 


A. Gjernes 
& Mrs. Frew 

S. Weston 
H. Pernack 
K. Earle 


Nancy Coates 
& Mrs. Daniel 


Resident 

Residents 

Residents 

Residents 

Resident 

Resident 


Marpole Resident 


H. M. Boyce 
H. Martin 


Resident 
Resident 
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S.W. Corner of West 75tn Avenue 
and Angus Drive (Cont'd.) 

AGAINST 

Mr. E. Ruddell (Brier) 

Mr. F. Turnbull (Brief) 

Mr. B. Hamilton (Brief) 

Mr. J. Polderman (Brief) 

Mrs. P. Piddington (Brief) 

Mr. P. Pulle iBriefj 

Mr. J. McCrum 

Mrs. M. Burneski 

Ms. P. Hall 

Ms. D. Akerstream 

Mrs. J. Catliffe 

Ms. H. Ratner 

Ms. J. Jardine 

Dr. I. Taylor (Brief) 

Mr. Young 

Mr. Whitman 


Marpole/Oakridge Area Council 
Society 

On behalf of Save our Parkland 
Association 

On behalf of Eburne Sawmills 
Marpole resident 

Marpoie Citizens' Planning Cttee, 
Resident 

Marpole resident 
Marpole resident 

Vancouver City Planning Commissior 
Resident 

For Ms. H. Kitchen, Resident 
Marpole Citizens' Planning Cttee. 
Resident 


(Copies of all briefs are on file in the City Clerk's office; 

MOVED by Aid. Little, 

THAT the rezoning application of Horner Developments 
Limited be approved as well as any consequential amendments and 
amendments to Sign By-law No. 481u. 

- Carried 

(Aid. Boyce, Puil and the Mayor opposed) . 

MOVED by Aid. Boyce, 

THAT the Public Hearing be adjourned indefinitely until 
Council has had an opportunity to further discuss the possibility 
of a major riverfront park with senior government representatives. 

- LOST 

(Aid. Bellamy, Gerard, Harcourt, Little, Puil and 
the Mayor opposed) . 

The motion to adjourn being defeated, the motion by Aid. Little 
was put and CARRIED. 

MOVED by Aid. Little, 

THAT the Director of Planning be instructed to prepare a 
mixed industrial/park development for the City-owned lands to the 
east and north of the subject property. 


- CARRIED 

(Aid. Boyce, Puil and the Mayor opposed). 


AMENDED 
SE2 PAGe/./.^.. 
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COMMITTEE OF THE WHOLE 


MOVED by Aid. Puil, 

THAT the Committee of the Whole rise and report. 


- CARRIED UNANIMOUSLY 


MOVED by Aid. Bellamy, 
SECONDED by Aid. Puil, 

THAT the report of the Committee of the Whole be adopted 
and the Director of Legal Services be instructed to prepare and 
bring in the necessary amendments to the Zoning and Development 
By-law and the Sign By-law. 


- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 10.40 p.m. 


The foregoing are Minutes of the Special 
Council (Public Hearing) o^x September 13, 
1979, adopted, after amenrament, on 
September 25, 197 9. / _/ 
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CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 


A regular meeting of the Council of the City of Vancouver was 
held on Tuesday, September 18, 1979, in the Council Chamber commencing 
at approximately 2:00 p.m. 

PRESENT: Mayor Volrich 

Aldermen Bellamy, Boyce, Ford, Gerard, 
Harcourt, Kennedy, Little, 
Marzari, Puil and Rankin 

CLERK TO THE COUNCIL: R. Henry 


PRAYER 

The proceedings in the Council Chamber were opened with prayer, 
offered by the Civic Chaplain, Major H. Tilley, of the Salvation 
Army. 


'IN CAMERA' MEETING 

The Council was advised there were matters to be considered 
'In Camera' later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Rankin, 

THAT the Minutes of the following meetings be adopted: 

Regular Council (except 'In Camera' portion) - September 11, 1979 
Special Council (Court of Revision) - September 11, 1979 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Ford, 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Volrich in the Chair. 


- CARRIED UNANIMOUSLY 
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DELEGATIONS 


1. Self-Serve Gasoline Stations 

Council on May 15, 1979 deferred for 60 days an application 
of Southland Corporation (Canada) Limited to operate a self-serve 
gasoline station under the 7-Eleven brand at 4064 Fraser Street 
pending a survey of all licensed self-serve stations in the City 
by owner, operator and brand name; of the 15 approved self -serve 
locations not currently being utilized to determine which of these 
may or may not be reactivated; and including a consequent listing 
of options with recommendations on the allowable portion of self- 
serve stations by owner, operator or brand name and for the City at 
large . 

At the same meeting Council instructed the Director of Planning 
to report to the Transportation Committee at which time representa- 
tives of the oil companies be present to discuss gasoline retailing 
with the Committee. 

The Transportation Committee subsequently met with oil company 
representatives and other interested parties on August 30, 1979 
when the City Manager's report of July 31, 1979 embodying the points 
raised by Council was considered. Council on September 11, 1979 
deferred consideration of the report of the Standing Committee on 
Transportation dated August 30, 1979 on self-serve gasoline stations 
to permit the hearing of delegations at a future meeting. 

Before Council this day was the Report of the Standing Committee 
on Transportation dated August 30, 1979 on self -serve gasoline 
stations in which the Committee recommended that the number of self- 
serve gasoline stations operating in the City of Vancouver be limited 
to the specific sites approved and operating presently listed in 
Schedule 'B' of By-law No. 4450. 

Also before Council was the City Manager's report dated April 
17, 1979 on the application by the Southland Corporation (Canada) 
Limited to operate a self-serve gasoline station under the 7-Eleven 
brand at 4064 Fraser. The City Clerk had advised Council that should 
it approve the recommendation of the Standing Committee on Transpor- 
tation, it would not be in a position to grant the Southland 
Corporation's application to operate a self-serve at 4064 Fraser 
Street. 

Council had representations from the following: 

Mr. Terry Cashin , Southland Corporation (Canada) Limited, addressed 
Council and read from a circulated brief in which the Council was 
requested to consider the application apart from the larger and 
growing question of the overall gasoline outlet by-law. 

Mr. W.R. Wills , Automotive Retailers Association, read from a 
previously circulated brief in which the Association reiterated it 
is not opposed to self-serve per se but it does object to unlimited 
proliferation of these outlets when. they are - 

(a) oil company operated, and 

(b) when they cause closure of four conventional lessee 
operated stations for each self-serve created. 

The Association supports the recommendation of the Standing Committee 
on Transportation and urged Council to approve it. 

Mr. F.G. Moore , Chevron Oil Limited, read from a circulated brief 
putting forth reasons for the Company's request that Council repeal 
that section of By-law No. 4450 pertaining to self-serve stations 
for a trial period of one year for further review at that time and 
permission be granted to transfer self-serve licenses in the mean- 
time. Mr. Moore also answered questions from the Members of Council. 


cont'd 
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DELEGATIONS (Cont'd) 
Self-Serve Gasoline Stations (cont'd) 

Mr, K. Porter , Imperial Oil Limited, read from a previously circula- 
ted brief in which various elements affecting gasoline retailing 
were discussed. The brief stated that self -serve gasoline stations 
had not been totally responsible for the demise of service provided 
by the service station industry and recommended that Council not 
approve the recommendation of the Standing Committee on Transporta- 
tion. 

Mr. CO. Naftel , Texaco Canada Limited, read from a circulated brief 
in which the company also reviewed the various factors affecting 
gasoline retailing and recommended that Council approve option (3) 
of the City Manager's report dated July 31, 1979 on this matter 
which suggests that Council eliminate the present license by-law 
controls on the number, percentage and location of self -serve 
stations for one year, following which the Director of Planning 
report to Council on the result of monitoring the operation for one 
year, including a study of vacated gasoline station sites and a 
proposed amendment to By-law No. 4450. Mr. Naftel also took issue 
with the Texaco sites listed on Appendix 'B' and requested the 
appendix be amended to properly reflect the company's position. 

Mr. D.S. Bruce , operator of a gasoline service station in the City, 
addressed Council and reiterated the comments made by him at the 
Standing Committee on Transportation meeting and urged that present 
regulations remain unchanged. 

Mr. R.E. Scott , Gulf Canada Ltd., also spoke in support of the other 
oil companies in this matter. 

MOVED by Aid. Bellamy, 

THAT the recommendation of the Committee as contained in its 
report dated August 30, 1979 be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Ford, 

THAT the limitation on the number of self-serve gasoline/ ^""^^^ 
in the City not apply to those stations where full service pumps 
are available whenever the station is in operation. 

(referred) 

MOVED by Aid. Harcourt, 

THAT the above motion be referred to the Transportation Committee 
for consideration of its implications. 

- CARRIED UNANIMOUSLY 

In view of Council ' s approval of the recommendation of the 
Standing Committee on Transportation, as contained in its report 
dated August 30, 1979, no action was taken to approve the applica- 
tion by the Southland Corporation (Canada) Limited. 


(Alderman Harcourt left the meeting at this point) 


cont 'd 
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DELEGATIONS (Cont'd) 


2. "Show Cause" - Traveller's Hotel 

On September 11, 1979, at the request of Mr. S. Setynski, 
operator of the Traveller's Hotel, Council deferred the 'Show 
Cause' hearing of this hotel to today's meeting. 

Before Council was a police report dated September 7, 1979 
giving an up-to-date report on the operation of the Traveller's 
Hotel beer parlour. 

Mr. Wood, Counsel for Mr. Setynski, addressed Council and 
submitted a summary of a meeting between representatives of the 
Vancouver Police Department and the Traveller's Hotel on September 
17, 1979. This meeting was held to candidly discuss the police 
perspective on the problems in the beer parlour, as well as possible 
means of dealing with these problems. The outcome of the meeting 
was that the following would be immediately implemented by the owner: 

1. The floor manager has been replaced. 

The beat officer (Cpl. Randhawa) reacted favourably to 
the proposed replacement and indicated that he has a 
"good attitude". 

2. The owner is to become more actively involved in the 
operation of the parlour during the evening "problem" 
times . 

3. A one-way use is to be implemented with respect to the 
rear door. This will be combined with a posted door- 
man during problem times. This was suggested by Sgt. 
Cox as a method of dealing with the back stairs 
marijuana problem which he has proven successful in 
other similar situations. 

4. Stricter "banning" enforcement is to be effected by 
management. 

5. The police will provide the owner with a feedback of 
information on continuing or future problem areas, 
including the staff. The beat men will be instructed 
to bring all problems to the immediate attention of 
the floor manager. 

Inspector Grierson, Vancouver Police Department, advised 
Council that he agrees with the statement made ii;i the summary 
submitted to Council this day. 

MOVED by Aid. Rankin, 

THAT the "Show Cause" hearing on the beer parlour of the 
Traveller's Hotel at 57 West Cordova Street be deferred for one 
month, at which time the Police Department and the Director of 
Permits and Licenses report on whether the proposed means of 
resolving the management problem has effected the desired result. 

- LOST (Tie Vote) 

(Aid. Boyce, Ford, Gerard, Kennedy and Puil opposed) 

MOVED by Aid. Little, 

THAT the "Show Cause" hearing on the beer parlour of the 
Traveller's Hotel at 57 West Cordova Street be deferred for two 
weeks . 

- LOST 

(Aid. Bellamy, Boyce, Ford, Gerard, Puil, 
Rankin and the Mayor opposed) 


Cont'd 


Regular Council, February 9, 1971 

ENQUIRIES AND OTHER MATTERS (cont'd) 


Alderman Hardwick - 
Voters ' List 
Enumeration 


enquired as to how often the City's 
Voters' List enumeration takes place 
and at what cost, and in doing so, 
referred to enumeration done by the 
City of Edmonton at which time con- 
siderable information is obtained 
which is most useful for Municipal 
purposes . 

The Deputy Mayor directed the enquiry 
to the Board of Administration for 
report , 


Alderman Bird - 
Parking on Street: 
2800 block West 12th 
Avenue 


referred to parking in front of the 
residence at 2812 West 12th Avenue 
and a house across the street, each of 
which is occupied by more than one 
family. The Alderman expressed the 
view that when Council approves 
illegal accommodation on a hardship 
basis, it should be required that 
parking be provided in the rear. 


The Deputy Mayor directed these 
particular cases be referred to the 
Board of Administration, 


COMMITTEE OF THE WHOLE 

MOVED by Aid, Adams, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid, Adams, 
SECONDED by Aid, Linnell, 

THAT the report of the Committee of the Whole be adopted, 

- CARRIED 

MOTIONS 

Allocation of Land for Highway Purposes 
(7219 Knight Street) 


MOVED by Aid. Rankin, 
SECONDED by Aid, Bird, 

THAT WHEREAS the registered owners have conveyed to the 
City of Vancouver, for highway purposes, the following described 
lands : 

1, East 7 feet of Lot 63, Blocks 29 to 31, District Lot 200, 
Group 1, New Westminster District, Plan 1770 
(7219 Knight Street) 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for highway purposes; 

BE IT THEREFORE RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
highway purposes, and declared to form and constitute portions of 
highway , 

- CARRIED 


Regular Council, September 18, 1979 


5 


DELEGATIONS (Cont'd) 
"Show Cause" - Traveller's Hotel (cont'd) 

Following further consideration, it was 

MOVED by Aid. Puil, 

THAT the "Show Cause" hearing on the beer parlour of the 
Traveller's Hotel, at 57 West Cordova Street, be deferred for four 
weeks, at which time there be a further report to Council from 
the Police Department and the Director of Permits and Licenses 
on the management of this beer parlour. 

- CARRIED 

(Aid. Boyce, Ford and Kennedy opposed) 


3 . Illegal Roadside Vending - City Streets 

Council on July 24, 1979, having considered a report from the 
Standing Committee on Transportation dated June 28, 1979 on this 
matter and hearing representation from a vendor requesting 
less stringent enforcement of illegal roadside vending, approved 
the Committee ' s recommendations providing for a concentrated 
enforcement program. Subsequently Council passed a By-law, amending 
the Street and Traffic By-law, to enable the City Engineer to 
seize and dispose of perishable produce and other chattels removed 
from the City Streets. 

Before Council this day was the Transportation Committee's 
report dated June 28, 1979 on this matter and a copy of the 
advertisement which appeared in the Vancouver Sun on September 4, 
1979, advising that, in compliance with the By-law, all illegal 
roadside vending must cease operation and all merchandise and 
equipment be removed from the City streets by September 15, 1979. 

Mr. M. Rusk, representing himself and six other vendors on 
Marine Drive, addressed Council to request a three-week extension 
of the closure of Marine Drive vending. Mr. Rusk stated that 
should this extension not be granted, the vendors will be required 
to dump produce presently on hand. He also stated that should 
Council approve the extension, the vendors will, at the expiry of 
the extended period, willingly move off Marine Drive. 

Corporal Young, Vancouver Police Traffic Division, advised 
that he has not encountered any great problem with traffic generated 
by the vendors in this location. 

Mr. D. Rudberg, Assistant City Engineer, stated that the 
Engineering Department is concerned over the traffic hazard in 
this location. 

MOVED by Aid. Ford, 

THAT with respect to the site on Southeast Marine Drive 
the City Engineer be instructed to withhold enforcement action 
under Section 66 of Street and Traffic By-law for three weeks. 

- CARRIED 


(The Mayor opposed) 
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******* 


Council recessed at 4:00 p.m. and following an 
"In Camera" meeting in the Mayor's Office recon- 
vened in the Council Chamber at 4:20 p.m. with 
all the members present. 

******* 


UNFINISHED BUSINESS 


1. Hildon Hotel 

50 West Cordova Street 

Council on September 11, 1979 deferred cons --deration of a 
City Manager's report dated September 7, 1979 on the present con- 
dition of this Hotel to provide the operator an opportunity to 
respond to the contents of the report. 

Mr. Morris, operator of the Hotel, addressed Council and 
advised that he is making an honest effort to maintain the premises 
to the best of his ability. He promised to keep and improve the 
hotel to the standards required by the City. 

The Director of Permits and Licenses advised that very little 
progress has been made towards remedying the structural problem 
related to these premises. 

MOVED by Aid. Rankin, 

THAT the following recommendations of the City Manager be 
approved : 

A. The City Medical Health Officer proceed to take the 
necessary legal action to cause the building to be 
vacated. It is understood that the earliest date 
that such a notice could be made to expire is 
October 31, 1979. 

B. The City Council instruct the Director of Permits 
and Licenses to use his discretionary powers to 
order a complete upgrading of this building, if in 
fact the building owner proposes to continue to use 
these premises for housing purposes. 


- CARRIED 


(Aid. Boyce and Kennedy opposed) 
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CITY MANAGER'S REPORTS 


A. MANAGER'S GENERAL REPORT 
SEPTEMBER 14, 197 9 


Building & Planning Matters 
(September 14, 1979) 

The Council considered this report which contains four clauses 
identified as follows: 


CI. 1: Proposed Strata Title Conversion - 
985 West 15th Avenue 
Proposed Rezoning - 985 West 15th 
Avenue and 3050 Oak Street 

CI. 2: Strata Title Conversion Application 
1605 - 1615 Maple Street 

CI. 3: Notation of Development and 

Building Permits with Reference 
to Intended Strata Titling 
Notice of Termination for Purpose 
of Renovation 

CI. 4: Amendments to the Subdivision 
By-law No. 5208 


Proposed Strata Title Conversion - 
985 West 15th Avenue 
Proposed Rezoning - 985 West 15th 
Avenue and 3050 Oak Street 
(Clause 1) 


MOVED by Aid. Bellamy, 

THAT the recommendation of the City Manager, as contained in 
this clause, be approved. 


- CARRIED UNANIMOUSLY 


Strata Title Conversion Application 
1605 - 1615 Maple Street 
(Clause 2) 


MOVED by Aid. Marzari, 

THAT the recommendation of the City Manager, as contained in 
this clause, be approved. 

- (carried) 

(Aldermen Bellamy, Ford and Puil opposed.) 

(For further action on this clause see page 8/9.) 

Notation of Development and 
Building Permits with Reference 
to Intended Strata Titling 
Notice of Termination for Purpose 
of Renovation 

(Clause 3) . 


MOVED by Aid. Marzari, 

THAT this clause, as contained in the City Manager's Report, 
be received for information. 

- CARRIED UNANIMOUSLY 


Cont'd . . . 
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CITY MANAGER'S REPORTS (Cont'd) 


Building & Planning Matters 
(September 14, 1979) (Cont'd ) 


Amendments to the Subdivision 

By-law No. 5208 

(Clause 4) 


MOVED by Aid. Little, 

THAT the recommendation of the City Manager, as contained in 
this clause be approved. 

- CARRIED UNANIMOUSLY 


Finance Matters 
(September 14, 1979) 

Queen Elizabeth Theatre 
Restaurant 

(Clause 1) 


When considering this clause Council noted a City Manager's 
Report dated September 17, 197 9, commenting on a further letter 
received from the lessee of the Queen Elizabeth Theatre restaurant. 

In response to the request contained in the letter from the 
lessee the City Manager recommended: 

a) That if the restaurant expansion is not completed for 
occupancy by June 1st, 198 0, the City Manager be authorized 
to extend the effective date of the lease amendment to 
coincide with the date of occupancy. 

b) That Mr. Wisniewski's request for a 6 month grace period 
not be granted . 


MOVED by Aid. Little, 

THAT the reports of the City Manager dated September 14, and 
September 17, 197 9, be received and no further action be taken 
on this matter. 

- CARRIED 

(Alderman Harcourt and the Mayor opposed.) 


* * * 

Building & Planning Matters 
(September 14, 197 9) (Cont'd ) 

Strata Title Conversion Application 
1605 - 1615 Maple Street 
(Clause 2) (Cont'd) 


At this point in the proceedings, because of a misunderstanding 
on the part of some members of Council with respect to the action 
taken, it was agreed to reconsider this matter. 

Cont'd . . . 
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CITY MANAGER'S REPORTS (Cont'd) 

Building & Planning Matters 
(September 14, 1979) (Cont'd ) 

Strata Title Conversion Application 

1605 - 1615 Maple Street 

(C lau se 2) (Cont'd) 


MOVED by Aid. Marzari, 

THAT the Strata Title conversion application from Mr. G.M. Evans 
solicitor for the owners of 1605 - 1615 Maple Street, to convert 
this existing six-unit apartment to Strata Title ownership be not 
approved on the basis that approval would contravene the letter and 
intent of those sections of the City's Strata Title conversion 
regulations designed to give tenants a voice in the conversion 
process . 

- CARRIED 

(Alderman Little and the Mayor opposed.) 

* * * 


Personnel Matters 
(September 14, 1979) 

Leave of Absence Without Pay 
Mr. Lionel Pare, Firefighter, 
Vancouver Firefighters' Union, 
Local 18 

(C lausel) 


MOVED by Aid . Rankin, 

THAT the recommendation of the City Manager, as contained in 
this clause be approved. 

- CARRIED UNANIMOUSLY 


Property Matters 
(September 14, 197 9) 

The Council considered this report which contains five clauses 
identified as follows: 

Cl. 1: Rent Review - Taylor Manor 

951 Boundary Road 
Cl. 2: Rent Review - 

1100 Block Quebec Street 
Cl. 3: Establishing Lot 5608 for Road 

Purposes - Anderson Street 
Cl. 4: Sale of City-owned Property 

S/S Cordova Street East of 

Campbell Avenue Zoned M-2 
Cl. 5: Sale of City-owned Property 

W/S of 4 600 Nanaimo Street 

Zoned RS-1 

Clauses 1-5 inclusive 

MOVED by Aid . Puil, 

THAT the recommendations of the City Manager, as contained in 
clauses 1, 2, 3, 4, and 5 of this report, be approved. 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S REPORTS (Cont'd) 

B. MANAGER'S REPORT 

(September 12, 197 9) 

Summary Report - Cassiar and 
Hastings Intersection 

When considering this report Council noted a request from 
Mr. R.B. Pedersen that this matter be deferred to an evening meeting 
of Council on September 25, 197 9. The City Manager advised that 
the Assistant City Engineer (Traffic) and his assistant will not 
be present for the Council meeting of September 25th, therefore 
it was 

MOVED by Aid. Harcourt, 

THAT the delegation request be approved and consideration of 
this report be deferred pending the hearing of the delegation; and 

FURTHER THAT the necessary delegation arrangements be left 
in the hands of the Mayor. 

- CARRIED UNANIMOUSLY 

The Mayor instructed the City Clerk to contact the 
delegation to determine whether or not he would be agreeable to 
deferral of this matter to the evening meeting on October 2, 197 9, 
for report back to him. 


C. MANAGER'S REPORT 

(September 14, 197 9) 

Grant Request - The Gastown 
Galleria Market 


Mr. J. Gift-Ellis, Gastown Planner, advised Council that he 
has discussed with Provincial Government representatives the 
likelihood of the Gastown Historic Area Co-ordinating Committee 
obtaining a grant from the Province towards the Gastown Galleria 
market and he is optimistic that funding will be forthcoming. 

Mr. Pollock, member, Gastown Historic Society, addressed 
Council on this matter and also answered questions. 

MOVED by Aid. Boyce, 
THAT 

a) Council support the Gastown Historic Area Co-ordinating 
Committee's application to the Province for funding towards 
the Gastown Galleria Market. 

b) Council approve a $100,000 grant on a loan basis, - 
subject to the following conditions: 

the GHS obtaining the other required capital costs, 
including if necessary, private loans; 

such private loans not to exceed in total $100,000 
and all repayable within not more than 5 years; 

the City's loan accumulating interest at 12% per 
annum compounded; 

the City's loan being repayable once any private loans 
have been repaid, at rates to be determined by the City 
at that time. 


Cont'd 
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CITY MANAGER'S REPORTS (Cont'd) 

MANAGER'S REPORT 
(September 14, 1979) (Cont'd) 

Grant Request - The Gastown 
Galleria Market (Cont'd) 


c) Funds in the amount of $6,000 be provided immediately to 
enable the design work to continue. 

d) The funds be provided from the 1979 Supplementary Capital 
Budget by increasing that fund from the estimated Surplus 
on Revenue Account . 

- CARRIED BY THE 
REQUIRED MAJORITY 

(Alderman Puil opposed.) 


D. MANAGER'S REPORT 

(September 14, 1979) 

BowMac Park 

MOVED by Aid. Bellamy, 

THAT the recommendation of the City Manager, as contained in 
this report, be approved. 

- CARRIED 

(Alderman Marzari opposed.) 


E. MANAGER'S REPORT 

(September 17, 1979) 

Traham Developments Ltd. - 
Strata Title Conversion 
1902 Stephens Street 

MOVED by Aid. Little, 

THAT the recommendation of the City Manager, as contained in 
this report, be approved. 

- CARRIED UNANIMOUSLY 


RISE FROM CCMMITTEE OF THE WHOLE 

MOVED by Aid. Bellamy, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Bellamy, 
SECONDED by Aid. Ford, 

THAT the report of the Committee of the Whole be adopted . 


- CARRIED UNANIMOUSLY 
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BY-LAWS 


1. A BY-LAW TO AMEND BY-LAW NO. 5208 
BEING THE SUBDIVISION BY-LAW 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Boyce, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for diccussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Boyce, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


MOTIONS 

A. Allocation of Land for 
Road Purposes 
(District Lot 5608 
Plan 6109) 


MOVED by Aid. Rankin, 
SECONDED by Aid. Little, 

WHEREAS the City of Vancouver is the registered owner of 
District Lot 5608 Plan 6109; 

AND WHEREAS it is deemed expedient and in the public interest 
to establish the above described lands for road purposes; 

THEREFORE BE IT RESOLVED that District Lot 5608 Plan 6109 be 
and the same is hereby established for road purposes and declared 
to form and constitute portion of road. 

- CARRIED UNANIMOUSLY 


1. P.N.E. Parking 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Little, 

THAT WHEREAS the parking situation in the surrounding area of 
the P.N.E. continues to be of deep concern to the residents of the 
area; 

AND WHEREAS the increased parking rate at the P.N.E. will 
further aggravate the situation; 

AND WHEREAS the City Council has requested the Engineering 
Department to evaluate the present parking control measures in the 
neighbourhoods surrounding the P.N.E., including the development of 
possible alternative measures for controlling the parking; 


Cont'd 
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MOTIONS (Cont'd) 


P.N.E. Parking (Cont'd) 


AND WHEREAS the parking study has been initiated by the 
Engineering Department and it is anticipated that a report will be 
available in October or November of this year: 

THEREFORE BE IT RESOLVED THAT the Engineering Department 
examine the early implementation of the following alternative: 

That the areas bounded by: 

to the East - the West side of Boundary Road, 
to the West - the East side of Nanaimo Street, 
to the North - the waterfront, 

to the South - the North side of Charles Street, 

be designated as a restricted area, and as such be Permit Parking 
Only (P. P.O.) and that the appropriate windshield stickers be made 
available to all registered owners of vehicles in the area, as well 
as each house being supplied with two Hanger Cards for guests during 
any major P.N.E. event. 

- CARRIED UNANIMOUSLY 


2 . Prostitution on City Streets 

At the Council meeting of September 11, 197 9, a Notice of 
Motion on Prostitution on City Streets was subniitted by Alderman 
Little and recognized by the Chair. On the suggestion of 
Alderman Ford, Alderman Little requested and received permission 
to amend his motion. 

It was therefore 

MOVED by Aid. Little, 
SECONDED by Aid. Bellamy, 

THAT WHEREAS law enforcement against prostitution on our 
streets has been seriously hampered by the present wording of the 
Criminal Code of Canada; 

AND WHEREAS the present measures being taken in this regard 
are very costly to maintain; 

THEREFORE BE IT RESOLVED THAT the Vancouver City Council 
endorse the following resolution passed by the recent Annual 
Conference of the Canadian Association of Chiefs of Police: 

"WHEREAS the provision of the Criminal Code of Canada, 
Section 195.1 relating to the offence of soliciting 
is inadequate in dealing with street prostitution, 
and 

WHEREAS police forces are experiencing serious 
difficulties in dealing with the problem; 

THEREFORE BE IT RESOLVED THAT Section 195 be amended 
by adding thereto Section 195.2 to read as follows: 

195.2 For greater certainty 

(a) "Prostitution" in Section 195.1 means 
sexual conduct performed by either a 
male or female person; 


Cont'd . . . 
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MOTIONS (Cont'd) 
Prostitution on City Streets (Cont'd) 

(b) "Public place" in Section 195.1 includes 
any means of transportation located in 
or on a public place; and 

(c) "Soliciting" need not be pressing or 
persistent conduct in order to consti- 
tute an offence under Section 195." 

(d) "Soliciting" includes action by both 
parties and not only the prostitutes. 

- CARRIED 

(Aldermen Harcourt, Marzari and Rankin opposed.) 
Underlining denotes amendment 


NOTICE OF MOTION 

The following Notice of Motion was submitted by Alderman 
Harcourt, Seconded by Aid. Ford, and recognized by the Chair: 


1 . Multiplex Site 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Ford, 

THAT WHEREAS the Provincial and Federal Governments have 
tentatively committed only $25. M and $35. M, respectively, to a 
stadium - exhibit facility. 

WHEREAS the Multiplex proposed at the P.N.E. will cost 
more than $200.M and there is little likelihood of funding for a 
Multiplex . 

WHEREAS plans are progressing for new agricultural facilities 
in the Fraser Valley at Langley and Cloverdale. 

VJHEREAS Vancouver City Council and G.V.R.D. support has been 
for a Multiplex only at the P.N.E. Hastings Park site. 

THEREFORE BE IT RESOLVED THAT: 

1. Council withdraw support for the Multiplex concept at 
the P.N.E. 

2. Furthermore Council support the establishment of a 
Provincially appointed Stadium - Exhibit Facility Task 
Force to report back within ninety (90) days of 
formation on the viability, costs and benefits, cost 
sharing and construction timetable for a facility 
either at Hastings Park, False Creek or any other 
proposed location in the G.V.R.D. 


- (Notice) 
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The Council recessed at 12:00 noon to reconvene in open 
session at 2:00 P.M. 

The Council reconvened in the Council Chamber at approximately 
2:00 P.M., His Worship the Deputy Mayor in the Chair, and the 
following members present: 

PRESENT : His Worship the Deputy Mayor , (Alderman Calder) 
Aldermen Adams, Bird, Broome, Hardwick, 

Linncll, Phillips, Rankin, Sweeney 
and Wilson 

ABSENT: His Worship the Mayor 


UNFINISHED BUSINESS (cont'd) 

Sale of City-owned Residual Land: 
Smithe-Haro Connector and Relationship 
to Robsonstrasse Proposals (cont'd) 

Further consideration was given to a motion by Alderman 
Phillips, seconded today by Alderman Broome, which reads as 
follows : 

MOVED by Aid. Phillips, 
SECONDED by Aid. Broome, 

THAT WHEREAS the City owns approximately 30% of the property 
in the block bounded by Robson, Burrard, Thurlow and the Smithe- 
Haro Connector; 

AND WHEREAS this property could bo redeveloped in such a way 
as to enhance the attractiveness of the shopping area commonly 
known as Robsonstrasse; 

AND WHEREAS such redevelopment would also enhance the value 
of the City's property; 

THEREFORE BE IT RESOLVED THAT the City agree in principle 
to participate as a partner in the redevelopment of the block 
bounded by Robson, Burrard, Thurlow and the Smithe-Hai'o Connector; 

AND FURTHER THAT the City agree to pay half the cost of a 
feasibility study of the area: it being understood that the 
City's share would not exceed $10,000 and that the study would 
be completed in 2 to 3 months. 

(withdrawn) 

In respect of this whole matter the Board of Administration 
submitted a report under date of February 3, 1971, with particular 
reference to disposal of City-owned residual land created by 
the physical development of the Smithe-Haro Connector and com- 
prising .7 acres, as well as comprehensive proposals by Robson 
Street groups which could include the City's residual lands. 

An historic review of the matter is sot out in the Board 
of Administration report, pointing out that those associated 
with the Devanco Developments Ltd. have made progress toward the 
formulation of a Robson Street redevelopment plan. A property 
owners ' Steer ing Committee and a merchants' association have been 
formed . 


cont 'd . 
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ENQUIRIES AI© OTHER MATTERS 


Alderman Harcourt advised Council that the City 

Clerk had circulated today a 
UTA Activities memorandum from him to members 

August '78 - September '79 of Council advising of the actions 

taken to date by the UTA to deal 
with Vancouver bus and transit 
improvements. This is in 
compliance with Council's 
resolution of January 16, 1979, 
that Council appointees to the 
UTA report to Council the details 
of any proposed transit contract. 


referred to the new redevelopment 
plans proposed by Marathon 
Realty for the north side of 
False Creek and requested that 
these be referred to the Planning 
and Development Committee for 
consideration. 

The Mayor advised that his office 
had circulated a copy of 
Marathon's proposals to members 
of Council and suggested that 
Alderman Harcourt consider the 
contents of this letter and then 
bring the matter forward at the 
next meeting of Council. 


Alderman Ford referred to information she had 

received that because of 

Glad Tidings Temple difficulties in obtaining the 

noted property the temple will 
not be providing a green space 
between its development and the 
neighbouring properties, and 
questioned if the temple still 
intends to include the day care 
centre in the development. 

The Mayor directed the Director 
of Planning to submit a status 
report on this development. 


The Council adjourned at approximately 5:50 p.m. 


Alderman Harcourt 

North Side of False Creek - 
New Marathon Realty Proposals 


* * * 


The foregoing are Minut;€TB of the Regular 
Council of September l^,jl979, adopted 
on September 25, 197 9. ( j 
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(BUILDING: A-4 - 1) 


BUILDING AND PLANNING MATTERS 


RECOMMENDATION 

1. I. Proposed Strata Title Conversion - 
985 West 15th Avenue 
II. Proposed Rezoning - 985 West 15th Avenue 
and 3050 Oak Street 


The Director of Planning reports as follows: 

"An application has been received from Mrs. Judy K. Brown, owner 
of 985 West 15th Avenue (Lot 19, Blk. 456, D.L. 526, Plan 2118) 
to convert this existing five-unit apartment building to strata 
title ownership. 

SITE DESCRIPTION 

The site is zoned C-2 Commercial District, and an apartment building is a con- 
ditional approval use, 'provided that the Director of Planning is of the opinion 
that the site has unusual peculiarities of location which could make It unsuitable 
for a commercial use ' (Section 3.2A, Zoning and Development By-law No. 3575) . The 
use of this site for an apartment building was approved by the Board of Variance 
on January 4, 1929, under Appeal No. 262. The decision of the Board was as follows: 

'As this property has been previously zoned for apartments, the re- 
zoning of same for commercial purposes creates an anomaly, and per- 
mission was therefore granted for the erection of an apartment house 
provided same conforms to all other regulations of the Zoning and 
Building By-Laws.' 

A four-uni t apa rtment build ing was erected^ under Jul Idlni PennitJ^^ 324Q9 in 
1930. in August, "T936 the apartment was altered to provide one additional dwelling 
unit in the basement. The lot immediately to the west of the site, locat«f* on the 
north east corner of 15th Avenue and Oak Street, is zoned C-2 and also developed 
with an apartment building, which was approved under a building permit issued 
in 1927. 

The site has a frontage along West 15th Avenue of 15.240 m (50 feet) and a deoth 
of 38.100 m (125 feet) for a total site area of 580.664 m2 (6,250 square feet). 
See Appendix A for the location of the site. 

APPLICANT'S SUBMISSION 

The applicant has submitted the following information: 

1. Letter of application 

2. Plan of the 5-unit apartment building. 

3. Written statements from the four tenants, agreeing to the proposed conversion. 
The applicant occupies the fifth dwelling unit. 

4. Building Inspection Report from William R. Rhone, Architect (see Appendix B.) 
Director of Permits and Licenses . 

Inspections have been carried out at the above site to determine whether the 
apartment building substantially complies with relevant City By-Laws. In order 
to achieve this, the following deficiencies must be remedied: 

'BUILDING. 

1. Smoke alarms are to be installed in each unit. 

2. Ladders forming part of the secondary exit from the 3rd storey are 
to be replaced with stairs. 

3. All doors to suites from the hall on the 3rd storey are to be 1 3/4" 
solid core doors, complete with approved closers and latches. 

4. The interior stairs must be fully enclosed in a shaft having a 3/4 
hour fire resistance rating, with 1 3/4" solid core doors, complete 
with approved self-closing devices and latch sets. 

. . ./2 
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Clause 1 continued 

5. An access to exit is to be provided from the 1st storey dwelling 
unit to the exit at the rear of the building. The enclosing walls 
to have a 3/4 hour fire resistance rating. 

6. The boiler is to be enclosed in a service room separated from the 
remainder of the building by a fire separation having a 1 hour fire 
resistance rating, complete with access door and with proper combus- 
tion air to be supplied. 

7. A Building Permit is required for the above work. 

The plumbing and gas installations and the electrical installations in 
the building are satisfactory. 

Director of Social Planning 

With regard to the occupancy of the building, the Director of Social Planning reports 
as follows: 

'The Social Planning Department has no objections to the Strata Title 
Conversion application for 985 West 15th Avenue.' 

Analysis 

The Director of Planning reports that the history and the location of this site and 
the corner property are such that the commercial zoning is inappropriate. Therefore 
the proposed strata title conversion is acceptable, either within t+ie existing C-2 
zoning where an apartment building is a conditional approval use where the site has 
unusual peculiarities of location which would make it unsuitable for a commercial use, 
or within a multiple dwelling zone more in keeping with the actual use of the site. 

Both Lots 19 and 20 (See Appendix A) have been developed with apartment uses since 
the late 1920s. There is no record of an^ attempt to redevelop these properties for 
commercial purposes. Discussions with tRe appl icant indicate that a market survey 
on her part to determine the suitability of these two properties for commercial dev- 
elopment concluded that commercial development was not practical. 

The lots in question have a poor physical relationship with the existing commercial 
development to the south along Oak Street between 15th and 16th Avenues. Oak Street 
diverts approximately 20.117 m (66 feet) to the east between the intersection of 
16th and Oak and the intersection of 15th and Oak. The apartment uses and the line 
of building development is more consistant with the residential apartments to the 
north than the commercial development to the south. As well, the existing commercial 
development Is fairly successful and there is no strong evidence to suggest the need 
for expansion of that development. 

Given the existence of apartments on both Lots 19 and 20 for 50 years, the Director 
of Planning recommends that the strata conversion of 985 West 15th Avenue be approved 
and both properties be rezoned from C-2 Commercial District to RM-3 Multiple Dwelling 
District. The upgrading of 985 West 15th Avenue which will be required before the 
necessary certificate can be issued will no doubt extend the life of the building. 
The actual physical form of development and uses are consistent with the development 
pattern along the east side of Oak Street to the immediate north of the site and 
the rezoning would reinforce that existing relationship. See the attached Appendix 
C plan for the present zoning situation in this area. 

RECOMMENDATIONS 

I. That the Director of Planning, with the concurrence of the Director of Permits 
and Licenses and the Director of Social Planning, recommends that: 

The Strata Title application be approved, thereby permitting the con- 
version of the premises at 985 West 15th Avenue (Lot 19, Block 456, 
D.L. 526), to strata title ownership, consisting of five strata title 
lots, subject to the following: 

1) That a Certificate of Approval (Form 10) shall not be issued by 
the Approving Officer until this building substantially complies 
with the applicable City By-Laws to the satisfaction of the City 
Building Inspector, at no cost to the City; and 
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Clause 1 continued 

II. The Director of Planning recommends that: 

The Director of Planning be instructed to make application to rezone 985 
West 15th Avenue (Lot 19, Block 456, D.L. 526, Plan 2118) and 3050 Oak 
Street (Lot 20, Block 486, D.L. 526, Plan 2118) from C-2 Commercial District 
to RM-3 Multiple Dwelling District and the matter be referred to a Public 
Hearing." 

The City Manager RECOMMENDS that the foregoing recommendations of the Director of 
Planning be approved. 


2. Strata Title Conversion Application - 
1605 - 1615 Maple Street 

The Director of Planning reports as follows : 

"An application has been received from Mr. Garth M. Evans, solicitor 
for Yorkshire Trust Company, owners of 1605-1615 Maple Street (Lot 
10, Block 205, District Lot 526), to convert this existing six unit 
apartment to strata title ownership. 

BACKGROUND 

This is the second proposed strata development recently brought to the attention 
of Council which has involved the notation of a building permit by a City 
staff member with a reference to an intended strata titling. Council dealt 
with and approved a similar application for 1902-10 Stephens Street at their 
meeting of August 28, 1979. 

It is hoped that this is the last of such applications involving the controver- 
sial notation on the building permit. The Director of Planning has prepared a 
companion report to this which outlines a solution to the problem, entitled 
"Notation of Development and Building Permits with Reference to Intended 
Strata Titling". 

SITE DESCRIPTION 

The site is zoned RM-3A (Multiple Dwelling District) and an apartment building 
is an outright use, subject to the regulations of that Zoning District Schedule. 
City files indicate that a building permit was issued in October 1950 permitting 
the construction of a six-suite apartment building. On December 29, 1978 
Development Permit Application No. 82974 was made, requesting permission to 
add bay windows to the east face of the existing building to provide seating 
areas, awnings over the existing entrances, an overheight fence in the required 
front yard and validation of the front and rear yards. There was no change 
to the parking situation where none is provided, or the floor space ratio. 
This Development Permit Application was approved on January 18, 1979, as it 
was felt that the alterations would improve the external appearance of the 
building, therefore providing some benefit to the area. Building Permit 
No. 93096 was issued on March 22, 1979. The reference to strata title units 
was added to that building permit on June 7, 1979. A copy of the amended 
permit is attached to the applicant's submission (Appendix C) . 

The site has a frontage along York Street of 15.240 m (50 feet) and a depth of 
36.576 m (120 feet) along Maple Street for a total site area of 557.400 m^ 
(6,000 square feet). There is an 5.486 m (18 foot) lane to the south of the 
site. See Appendix 'A' for the location of the site. 

APPLICANT'S SUBMISSION 

The applicant has submitted the following information: 

1. Letter of application, dated August 9, 1979, attached as Appendix 'B*. 
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2. Statutory Declaration by two officers of Yorkshire Trust Company setting 
out the basis for their application, attached as Appendix 'C. Attached 
to this letter are Exhibits A,B, and C: 

(a) Exhibit A - Certificate of Indefeasible Title 

(b) Exhibit B - Order for vacant possession obtained from the 

Rentalsman pursuant to Section 18(1) (g) of the 
Residential Tenancy Act 

(c) Exhibit C - Building Permit No. 93096 with the notation 

"Strata Title Units". 

Plans of the proposed conversion are attached to the approved Development 
Permit No. 82974. 


DIRECTOR OF PERMITS AND LICENSES 

With regard to the condition of the building, the Director of Permits and 
Licenses states that the renovations to the existing building were approved 
under Building Permit No. 93096 and would raise the building to conform with 
all relevant City By-Laws. If all work is completed in compliance with the 
approved Building Permit to the satisfaction of the Department of Permits 
and Licenses, the development is approvable for strata title conversion. 


DIRECTOR OF SOCIAL PLANNING 

The Director of Social Planning offered the following comments regarding the 
application at 1902-10 Stephens Street ; 

'Based on the available information, there is no means of determining at 
what point prior to May 15, 1979, Traham Developments Ltd. decided to 
convert their property at 1902-10 Stephens Street to Strata Title. 
However, this case, in which tenants were evicted to make way for major 
renovations under the provisions of the Residential Tenancy Act, and which 
is now before the City as a Strata Title Conversion application, represents 
a contravention of the letter and intent of those sections of the City's 
Strata Title Conversion Regulations designed to give tenants a voice in 
the conversion application process. 

As approving authority, under Section 5 of the Strata Title Act, Council 
may, in approving or refusing a Strata Title Conversion Application, 
consider any matters in addition to those specified under Section 5, that, 
in its opinion, are relevant. Council may not wish to approve a conversion 
where the requirements for tenant approval under the City's Strata Title 
Conversion Regulations have been avoided. 

The Director of Social Planning notes that approval of this application 
may encourage other owners interested in conversion to attempt a similar 
procedure and for this reason, the Director of Social Planning recommends 
that the application not be approved.' 

The circumstances surrounding the application at 1605-15 Maple Street are no 
different and therefore the Director of Social Planning recommiends that this 
application not be approved also. 

CONCLUSION 

The Director of Planning believes that the applicant has provided sufficient 
proof that the original intent of the proposed renovations were in order to 
maintain the development as rental accommodation. Certainly the Rentalsman, 
during the course of considering the dispute to the Ngdces of lenoluatioa. 
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would have set aside such Notices if there was any intent at that time to 
strata title. Where Notice of Termination is given for the purposes of strata 
titling, municipal approval is necessary or the Notice is invalid. Given that 
the notice was considered necessary for renovation and the confusion which 
resulted from the notation on the building permit, the Director of Planning 
recommends that the strata conversion of 1605-1615 Maple Street be approved. 

Regarding the comments of the Director of Social Planning, an important issue 
has been raised and it is hoped that the solution offered in the companion 
report "Development and Building Permits and Strata Title Notation" will 
ensure that providing Notice of Termination for renovations will not become 
an effective process of circumventing the City's Strata Title Conversion 
Regulations, specifically the need for tenant support. 

RECOMMENDATION: The Director of Planning, with the concurrence of the 
Director of Permits and Licenses, and the Director of 
Legal Services , recommends : 

That this application be approved, thereby permitting the conversion 
of the premises at 1605-1615 Maple Street (Lot 10, Block 205, 
District Lot 526) to strata title ownership consisting of six (6) 
strata lots, subject to the following conditions: 

That a certificate of approval (Form 10) shall not be 
issued by the Approving Officer until: 

(i) the building substantially complies with the 
applicable City By-Laws to the satisfaction 
of the City Building Inspector at no cost to 
the City, or 

(ii) the applicant posts a bond for the total cost 
of completing (i) above. 

The Director of Social Planning recommends that the application NOT BE 
APPROVED on the basis that approval would contravene the letter and 
intent of those sections of the City's Strata Title Conversion Regulations 
designed to give tenants a voice in the conversion process." 

The City Manager notes that the changes outlined in the companion report 
will prevent repetition of this problem and he RECOMMENDS that the foregoing 
recommendation of the Director of Planning be approved. 

I NFORMATION 

3. I. Notation of Development and Building Permits 
with reference to Intended Strata Titling 
II. Notice of Termination for Purposes of 
Renovation 


The Director of Planning reports as follows: 

"city staff have recently had to process two strata title conversion applica- 
ticMi.s whore applicants had proceeded with major renovations to existing buildings 
on till- basis that they had received municipal approval for strata titling 
through a notation written on a building permit, only to learn subsequently 
that Council approval was required. 

BACKGROUND TO THE PROBLEM 

Strata titling requires certification by the Provincial Superintendent of 
Insurance. Because of the wording of Section 5 of the Strata Titles Act, 
the Superintendent in 1977 requested the City to show on a building permit 
whether or not the applicant intends to strata title the building. 

Hence, since April 1977, the wording "Strata Title or Condominium Units" was 
inserted on the building permit, if the applicant so requests. 
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This created no problems with permits for now buildiiiqs. C'ounci L doivs not 
get involved with these. Staff merely check that they conform with Zoning, 
Building and other City By-laws. 

The problem arises where the notation is placed on a building permit for an 
existing and previously occupied building. Council has instituted certain 
conditions and guidelines for such strata conversion, and each application 
requires specific Council approval. Yet the owner or applicant believes that 
approval has been received from the City to strata title the development. 
This is exactly the situation dealt with in the case of 1902-10 Stephens 
Street and now being brought forward with the application for 1605-1615 
Maple Street. 

SOLUTION 

The Strata Titles Act was amended in August, 1977, eliminating in Section 5 
the reference to building permits. Further, there is no requirement for Council 
approval for the strata titling of a building which has not been previously 
occupied. Hence, the Director of Planning and the Director of Permits & Licenses 
have advised their staff that notations regarding intended strata titling will 
no longer be made. This action will be drawn to the attention of the Superin- 
tendent of Insurance. Staff of the Planning and Permits & Licenses Departments 
will initiate procedures to ensure that applicants for Development Permit or 
Building Permit applications involving substantial renovations to existing 
buildings are aware that if they wish to strata title such development, they 
will be required to obtain Council approval. 

NOTICE OF TERMINATION FOR PURPOSE OF RENOVATION 

While the Director of Planning has supported the two specific applications, a 
second and perhaps more important issue has been raised by the Director of 
Social Planning. An owner or developer could easily suppress his intent to 
strata title until after proper Notice of Termination has been given on the 
pretense that the building is simply going to be renovated, all in accordance 
with the Residential Tenancy Act. The owner then approaches the City for 
approval of strata title with a vacant building. The owner is taking some- 
what of a risk in that it is not certain that Council will approve the conv- 
ersion. However, it would seem appropriate to discuss this matter with the 
Rentalsman and discuss the possibility of a landlord who gives Notice of 
Termination on the basis that the building will undergo renovations having 
to enter into an agreement not to strata title the development for a fixed 
period of time, say, two or three years. The alternative would be for Council 
to refuse all such applications. It would be in the interest of the City and 
any owner contemplating such action, to have it made clear from the start that 
there is no effective procedure by which to circumvent the City's Strata Title 
Regulations. 

CONCLUSION 

The Director of Planning, the Director of Permits and Licenses and the Director 
of Social Planning will undertake the following actions in order to ensure that 
these problems are resolved: 

A. No furth<!r notation of building pc3rmits with reference to "Strata Title 

or Condominiums" will be made and that the Superintendent of Insurance will 
be advised that the City will no longer endorse building permits in this 
manner. 

B. The Director of Planning and the Director of Permits & Licenses will initia-he 
procedures to ensure that applicants for Development and Building Permits are 
aware that they will require Council approval for the conversion of existing 
buildings from rental to strata title ownership; and 
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C. The Director of Planninq and the Director of Social Plannina will, further 
discuss with the Rentalsman the possibility of a landlord circumventing the 
need to involve tenants in the City's approval process for strata title 
conversion, through renovation, and seek a resolution to this problem. 


The Director of Planning submits the foregoing report for the information of Council." 

The City Manager submits the foregoing report of the Director of Planning for the 
INFORMATION of Council. 


RECOMMENDATION 

4 . Amendments to the Subdivision By-law No. 520 8 

The Director of Planning and Director of Legal Services report as 
follows: 

"The Director of Legal Services has recommended that 
amendments be made to the Definitions Section of the 
Subdivision By-law to clear up uncertainty that exists 
and potential inconsistencies with Provincial Legislation. 

The Land Registry Act's definition of subdivision is 
currently used by the City. This definition will change 
shortly when the Land Titles Act is proclaimed and replaces 
the Land Registry Act. The new definition of subdivision 
win not include consolidation. From the City's point of 
view it is desirable to continue to include consolidation in 
the definition of subdivision for the purpose of implementing 
the Subdivision By-law. 

'Parcel' is currently defined in both the Vancouver Charter 
and the Land Registry Act. These definitions differ, and it 
is the opinion of the Director of Legal services that the 
Charter definition is more consistent with City policy. 

Recommendation 

The Director of Planning and Director of Legal Services 
recommend: 

A. That Subdivision By-law No. 5208 be amended to 
include the definition of 'Subdivision' as follows: 

Whenever in this By-law words are used importing 
the subdividing or subdivision of land, those 
words shall be deemed to refer to the division 
of land into two or more parcels, whether by 
plan or by metes and bounds description or 
otherwise; except that the words "subdivision 
plan" shall so be deemed to include a plan 
consolidating two or more parcels into a single 
parcel . 

B. That Subdivision By-law No. 5208 also be amended to 
include the definition of 'parcel' as follows: 

'Parcel' means any lot, block, or other area 
in which real property is held or into which 
real property is subdivided, but does not 
include a street, or any portion thereof;" 

The City Manager RECOMMENDS that the recommendation of the Director 
of Planning and the Director of Legal Services be approved. 

fOR COUNCIL ACTION SEE PAGE(S),.?..iAi 
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FINANCE MATTERS 


RECOMMENDATION 


1 . Queen Elizabeth Theatre Restaurant 


The City Manager reports as follows: 


The attached report was before Council on August 28, 1979. Council took no 
action on options A, B or C in that report, and instead, deferred a decision 
on the proposed extension pending discussions between Mr. Wisniewski, the 
Mayor and the City Manager. 

A meeting took place on September 12 and was also attended by Mr. Skrimshire 
(Civic Buildings) and Norman Young (Chairman of Civic Theatres' Board). 

The possibility of scaling down substantially the proposed $195,000 extension 
was explored, but it was concluded that this would not save very much money 
and produce a much less viable restaurant space. 

Thereupon, discussion centered on whether Mr. Wisniewski could agree to a 
higher rental. Eventually, he agreed that if necessary he would accept an 
amendment to his lease effective June 1, 1980, increasing his rental by 
$l,600/month (instead of by $1,200 as previously agreed to) and also to make 
this rental a minimum guarantee, with the City getting more money if his 
business prospers. 


The amended term in the lease would then read: 


(b) The rent during the three year renewal term commencing on June 1, 1980 
shall be 


either (i) monthly rent of $4,700 during 1980 
monthly rent of $5,200 during 1981 
monthly rent of $5,700 during 1982 
monthly rent of $6,200 during 1983 

or (ii) ten per cent (10%) of the Lessee's gross 

income derived from the operation of the 
demised premises and the licensed areas - 
gross income shall not include income 
derived from sale of alcoholic beverages; 


whichever is the greater in any month . 

On the above basis, the Mayor and City Manager agreed to RECOMMEND proceeding 
with the extension. 
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UNFINISHED BUSINESS (cont'd) 

Sale of City-owned Residual Land: 
Smithe-Haro Connector and Relationship 
to Robsonstrasse Proposals (cont 'd) 

Mr. Warnett Kennedy and Swan Wooster have participated 
actively as advisors and particularly, investigations have been 
carried out respecting land use and potential building mass. 
The redevelopment plan proposed includes the area bounded by 
Robson, Burrard, Thurlow Streets up to the Smithe-Haro Connector 
and includes the City's property. B.C. Automobile Association 
property and an ad.iacent apartment block owned by McKenzie 
Management Ltd. Tentatively, the proposal is called "International 
Centre" . 

On June 23, 1970 the Council adopted recommendations of the 
Board of Administration of May 22nd, approving subdivision, 
rezoning and sale of the Haro diversion property, including the 
closed portion of Haro Street. 

Alternatives to immediate sale of the City property are 
referred to in the report. 

It is advised the matter of the rezoning of Lot A to CM-2 
Commercial is pending. Portions of this lot, excluding the 
South 31 feet are presently leased to the B.C. Automobile 
Association until May 31, 1971 in one case and to Sidmont 
Investments Ltd. until October 31, 1972 in the other. There- 
fore, sale of this property would be subject to existing leases. 
Swan Wooster Engineering Company has requested decisions 
respecting the rezoning and sale of this surplus City property 
be withheld for a period of at least four months when it is 
estimated an application for comprehensive rezoning will be 
forthcoming . 

The Council heard representations from Mr. Kennedy in 
support of the position of groups proposing a redevelopment plan. 

MOVED by Aid. Adams, 
SECONDED by Aid. Wilson, 

THAT consideration of the motion of Alderman Phillips and 
Alderman Broome be deferred pending full consideration of the 
report of the Board of Administration dated February 3, 1971. 

- CARRIED 

MOVED by Aid. Linnell, 
SECONDED by Aid. Adams, 

THAT the City-owned lands in question not be marketed prior 
to June 1, 1971 and no action be taken on rezoning in the 
meantime . 

- CARRIED 

Alderman Phillips, with the consent of Alderman Broome 
requested his motion be withdrawn. The Council agreed. 

MOVED by Aid. Phillips, 
SECONDED by Aid. Broome, 

THAT the Director of Planning bring into Council, proposed 
terms of reference for a feasibility study, including proposed 
costs, cost sharing and timing. 

- LOST 

(Aldermen Broome and Phillips are recorded for 
the motion. Alderman Rankin is recorded against 
the motion) 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT the Director of Planning report back on the whole 
situation prior to the June 1, 1971 date in respect of marketing 
of City-owned lands. 


- CARRIED 
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September 17th, 1979 

TO: Vancouver City Council 

SUBJECT: Queen Elizabeth Theatre Restaurant 
- Letter from Mr. Niki Wisniewski 

CLASSIFICATION: RECOMMENDATION 


The City Manager reports as follows: 

In a telephone conversation on Friday, September 14th, 1979, and in 
the attached letter received on Monday, September 17th, Mr. Wisniew- 
ski makes a further request of Council. 

The agreement outlined in Report A-7 has Mr. Wisniewski paying 
additional base rental commencing on June 1st, 1980. Mr. Wisniewski* 
new request is that his additional payments should not commence 
until 6 months following the completion date for the extension. 

The Director of Civic Buildings estimates that if Council approval is 
obtained on September 18th to proceed with the extension, this 
will be completed for occupancy in May, 1980. 

If for any reason the completion date is delayed beyond June 1st, 
1980, then it is reasonable to defer the effective date of the 
increased rental until the restaurant extension is complete. 

However, I do not consider it reasonable to grant Mr. Wisniewski 
a grace period of 6 months before increased payments commence. The 
City is already being asked to put up $195,000 in return for revenues 
which will probably amortize only $150,000. The new request is to 
forego the first $9,600 of these revenues. 

In response to the latest request from Mr. Wisniewski, the City 
Manager RECOMMENDS: 

(A) That if the restaurant expansion is not completed for 
occi^ancy by June 1st, 1980, the City Manager be authorized 
to extend the effective date of the lease amendment to 
coincide with the date of occupancy. 

(B) That Mr* Wisniewski 's request for a 6 month grace period not 
be granted « 


A-B 
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PERSONNEL MATTERS 


RECOMMENDATION 

1. Leave of Absence Without Pay - Mr. Lionel Pare, 

Firefighter, Vancouver Firefighters' Union, Local 18 

The Director of Personnel Services reports as follows: 

"A request has been received from the Secretary of the Vancouver 
Firefighters' Union, Local 18, that Mr. Lionel Pare, Firefighter, 
be granted a leave of absence without pay commencing October 1, 1979, 
for the purpose of conducting Union business as President on a full 
time basis. It has been the City's general policy in the past to 
approve similar requests by this and other Unions. The Fire Chief 
is in agreement that the request bo approved. 

1, theroforo, recommend that Mr. Lionel I'arc, I' i re f i ghte r , be granted 
leave of absence without pay, commencing October 1, 1979, until 
further notice." 

The City Manager RiiCOMMIiNDS that the foregoing recommendation of the 
Director of Personnel Services be approved. 
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PROPERTY MATTERS 

RECOMMENDATIONS 

1. Rent Review - Taylor Manor 
9 51 Boundary Road 

The Supervisor of Properties reports as follows: 

"City Council, on February 8, 1977, approved a five year 
lease of Taylor Manor to the Vancouver Resources Board 
from January 1, 1977, at an annual rental of $27,840.00 
with provision for a rental review after every 24 years. 

Upon the disbanding of the Vancouver Resources Board, 
City Council, on August 29, 1978, approved continuing 
the same rental arrangements with the provincial Ministry 
of Health. 

These rental arrangements included an option to renew for 
a further five years from January 1, 1982, with rental 
review after 2--2 years. As .i basis of rental review^ in- 
creases to be no greater than general increases in the 
Vancouver area. In addition, the Ministry of Health agreed 
to pay all staff and operating costs including some capi- 
tal expenditures for necessary improvements to the building, 
plus required replacements of furniture and equipment. 

As a result of these arrangments, although the City collects 
no property taxes from Taylor Manor, the City does not incur 
any costs regarding the operation of this facility. 

Following negotiations with the Ministry of Health, they 
have agreed to a yearly rental of $32,000.00 per annum for 
the period July 1, 1979 to December 31, 1981. This new 
rental is considered to represent general increases in the 
Vancouver area since January 1977. 

Recommended that a lease be drawn on the foregoing basis 
to the satisfaction of the Director of Lt:gal Services and 
Supervisor of Properties. Such lease to include an option to 
renew for five years from January 1, 1982 with rental re- 
view after 2h years. " 

The City Manager RECOMMENDS the foregoing recommendation of the 
Supervisor of Properties be approved. 


2. Rent Review - 

1100 Block Quebec Street 

The Supervisor of Properties reports as follows 


"City Council on October 19, 1971, 
Director of Legal Services and the 
t'Dter Intii various agreements with 
Concrete I.Ld.) In connection with 
to obtain the J and 
(Quebec Connector. 


authorized the City Engineer, 
Supervisor of Properties to 
Deeks-McBride (LaFarge 
the protracted negotiations 
necessary for construction of the Columbia- 


The lease agreement authorized a lease to LaFarge Concrete Ltd. 
of approximately 1.089 hectares (2.69 acres) of land filled 
water area located at the easterly end of False Creek. The 
term Is for twenty years, from October 1, 1973, with a right of 
renewal for n further term of twenty years, with thc^ rental Lo 
be reviewed every five years and the first review date was 
October 1, 1978. 
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After extended negotiations, they have now agreed to a rental 
increase from $19,920 per year plus taxes to $50,400 per year 
plus taxes. (Taxes were approximately $24,000 in 1979.) 

In view of the foregoing, the Supervisor of Properties 
recommends that the aforementioned portion of Lot 6, D.L. 2037 
be rented to LaFarge Concrete Ltd. at a rental of $50,400 per 
year plus taxes for the period of October 1, 1978 to September 30, 
1983. The remaining terms and conditions of the lease to still 
apply. " 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Properties be approved. 


3. Establishing Lot 5608 for road purposes - 
Anderson Street 


The Supervisor of Properties reports as follows: 

"District Lot 5608, Plan 6109 situated at the south end of 
Granville bridge and known as Anderson Street provides access 
to Granville Island. The Provincial Government has recently 
conveyed this property to the City of Vancouver by way of 
Crown Grant No. 9233/1163 for Highway & Public Utility servicing 
purposes only. The City Engineer has requested that this 
property be formally established for road purposes. 

It is therefore recommended that District Lot 5608, Plan 6109 
be established for road purposes and the Formal Resolution 
establishing the same and submitted concurrently with this 
report be passed by Council." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Properties be approved. 


4. Sale of City-owned Property 

S/S Cordova St. East of Campbell Avenue 
Zoned M'-2 


The Supervisor of Properties reports as follows: 

"Tlics tol lowing ()ttt*r to purthHHe (1 1 t y owiumI properly Iimm 
lu'cu received by the Supervisor of Proper tips an a rcHiilt 
of the City's call for tenders advertised under the 
authority of the Property Endowment Fund Board. The offer 
is considered to be favourable to the City and is hereby 
recommended for acceptance. 

Lots 11. 12, 13, and 14, Block 62, D.L. 181, Plan 196 
S/S Cordova Street East of Campbell Avenue - Zoned M-2 

I' 11 r c h nu e r App r ox . K I y. e S h 1 l'jrl_ce 'j't- r m n 

Pilklngton Metal 7.62m x 37.2m $155,500 City terms 

Marine Ltd. (25* x 122') net & 13% 

each lot 

Subject to consolidation of the lots into one site." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Properties be approved. 
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5. Sale of City-owned Property 
W/S of 4600 Nanaimo Street 
Zoned RS-1 


The Supervisor of Properties reports as follows: 

"The following offer to purchase City-owned property has 
been received by the Supervisor of Properties as a result 
of the City's call for tenders advertised under the 
authority of the Property Endowment Fund Board. The offer 
is considered to be favourable to the City and is hereby 
recommended for acceptance. 

Lot B, Block N, D.L. 393, Plan 17729 

W/S of 4600 Block, Nanaimo Street - Zoned RS-1 

Purchaser Approx. Size Sale Price Terms 


Subject to Bulkhead Agreement in favour of the City as the 
lot is below street level." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Properties be approved. 


Yuen-Wai Fung 


33.39'/32.9' x 
110. 98' /116. 88 


$37,110 


City terms 
@ 13% 


FOR COUNCIL ACTION SEE PAGE(S) ££ 
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j 

I TO: Vancouver City Council 

i 

! SUBJECT: Summary Report - Cassiar and Hastings Intersection 

' CLASSIFICATION: RECOMMENDATION 


The City Manager reports as follows: 
Background 

On August 17, 1979, members of Council and representatives of the Vancouver Heights 
Citizens Committee met with the Minister of Highways and his officials to discuss 
in^rovement of Cassiar Street as a connection between the 2nd Narrows Bridge and 
the Freeway. 

The Minister indicated that he recognized some responsibility for solving the 

problem, and that his engineers are studying long-term solutions, concentrating 

on the development of a grade-separated connection west of the existing Cassiar Street. 

At the same time, the Vancouver Heights Citizens Committee proposed some short term 
solutions (Appendix I of City Engineer's report). 

The purpose of this report is to review the status of the current Provincial pro- 
posals for a long-term solution to the traffic problems in the Cassiar corridor 
and to review possible options to provide short-term solutions. 

F indintjH 

Ca.sHi.ir Street, between the end of the freeway and the SecDnd Narrows Bridge, is 
the busiest street in Vancouver and has been a continuing traffic: problem for a 
number of years. Existing traffic volumes of 60 000 vehicles per day cannot be 
accommodated, particularly through the Cassiar/Hastings Intersection, resulting 
in excessive traffic using local streets for bypass routes. 

City Council has asked the Province several times to develop a permanent solution 
to this missing link of the Trans-Canada Highway. The Province has recently 
announced that it is proceeding with engineering design studies, with anticipated 
commencement of construction at an early date. Completion of this link will 
enable complete exclusion of through traffic from local streets. 

A numiier of short-term options have been investigated, with the obiectlve of 
improving corridor capacity so as to provide immediate relief to local streets. 
The two alternatives proposed by the neighbourhood committee do not, in isolation. 
Improve conditions at Cassiar and Hastings. However, combined with other improve- 
ments, it may be possible to remove most of the traffic from purely local streets. 
'I'hese otiier Improvements are either widening of Cassiar for a short distance, or 
construction of a jughandle at Hastings. 

Before implementation of one of these short-term options could proceed, several 
other concerns would have to be resolved: 

(a) lease cancellations would have to be negotiated on the required land; 

(b) a source of funds would have to be found, amounting to $125-220 000 for 
construction only (most or all of the property required is currently City-owned) ; 

(c) the Interim measure would have to be made compatible with construction arrange- 
ments on Cassiar (presently not known in detail) ; 

(d) a detailed traffic management plan for local streets would have to be prepared; 

(e ) Burnaby would have to implement measures to expedite Hastings Street traffic. 
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It is not possible by means of any such interim measure to remove traffic from 
Cambridge overpass (a long-established through street and bus route), or Skeena 
Street north of Cambridge (a Provincial access road) . 

The problems surrounding Cassiar Street are very serious and should be rectified. 
They have existed, however, for fifteen years, and a permanent solution appears 
to be at hand, based on recent Provincial statements. In view of the obstacles 
facing implementation of further interim solutions, it is more appropriate to 
await completion of the Highway link before closing off local streets. 


RECOMMENDATION 

Based on the foregoing, it is recommended: 

A. THAT the Minister of Highways be thanked for his assistance to date, and be 
requested to begin discussions on detailed design iimnediately with a view to 
completing the Cassiar connection as soon as possible; 

B. THAT Cambridge overpass and Skeena Street north of Cambridge not be closed; 

C. THAT physical barriers not be placed across local street ends at Cassiar. 

If Council wishes to explore the implementation . of short-term measures to eliminate 
through traffic with prohibitive signing, recognizing the potential short-term nature 
of the investment, it is further recommended: 

D. THAT prohibitive signing eliminating through traffic on the local streets 
(Oxford to Franklin) be installed as soon as capacity improvements can be 
constructed at Hastings, preferably the lane widening of Cassiar; 

E. THAT the City Engineer be instructed to discuss with Highways officials how 
the above temporary changes can be made compatible with the construction 
arrangements for a permanent improvement; 

F. THAT the Supervisor of Properties be authorized to negotiate the termination 
of leases, and acquisition of property where necessary; 

G. THAT the City Engineer and Supervisor of Properties report back within 2 months 
on (E) and (F) and the Director of Finance report at the same time on potential 
source of funds for the required work (approximately $125 000 plus property 
costs)." 

The City Manager RECOMMENDS approval of the foregoing recommendations of the City 
Engineer. 


MANAGER'S REPORT 

September 14th, 1979 

TO: Vancouver City Council 

SUBJECT: Grant Request - The Gastown Galleria Market 

CLASSIFICATiasi: Consideration/Recomendation 

The Director of Finance reports as follows: 

"On August 31, 1979, the Gastown Historic Area Co-ordinating Coomittee sutmitted 
a proposal to develop a permanent market in the Gastown area and requested a City 
grant of $100,000 towards the capital cost of the market structure (copies of the 
proposal and grant request have been distributed to I^lanbers of Council) . In 
addition the Society asked for Coiancil's support of the Society's application for 
provincial funding. 

The proposal of the Gastown Historic Ccninittee (GHS) has evolved from the recently 
closed Gastown Fishermen's I-larket. The GHS believes that there is an adequate 
level of demand to support a properly managed, located, and designed facility taking 
into account the knowledge and experience gained f ran the operation of that experi- 
mental market. They would like to build and operate such a facility. 


Generally, the GHS proposes to acquire (by lease with option to purchase) a vacant 
site in the eastern half of the Gastown Historic Area. They would then cover the 
market area with a glass roof to provide approximately 10,000 sq. ft. of environ- 
mentally protected space which could house 24 serviced and 12 unserviced market 
modules. A feature of the concept is that it could provide a flexibly sized marketing 
area consistent with the seasonality of a foodstuffs market operation. 

The Gastown Historic Society believes that, with their proposed sources of capital 
funding, the market would be econcxtiically viable. They are proposing that, of the 
total of $600,000 capital funding required, $100,000 take the form of a privately 
financed loan, $100,000 a City of Vancouver Grant and $400,000 a Province of B.C. 
Grant. The Society believes that there will be an adequate level of demand to 
maintain an average 90% occupancy level in the serviced modules. With the aross 
rents for these stalls at approximately the same level as they were in the former 
market ($23-25/mDdule/day) , the market could operate with an annixal profit of 
approximately $24,000. Occupancy of the serviced modules could drop to 80 per cent 
without putting the market into a loss position. Table 1 briefly sutrrnarizes the 
operating estimates for the market under 100 per cent, 90 per cent and 80 per cent 
occipancy rates. 

TABLE 1 
ANNUAL OPERATING ESTIMATES 

REVENUES 

24 serviced modules @ $23.31/day (gross) (100%) 

100% occupancy $201,400 
90% 
80% 


(90%) 


$181,300 


(80%) 


$161,100 


12 unserviced modules @ $25.00/day (gross) 

10% occupancy 10,800 10,800 10,800 

Total Revenue $212^200 $192 > 100 $ 171,900 


EXPENSES 


Land Lease 

24,000 

24,000 

24, 

000 

Repay Bank Loan to GHS (14%/5 

Yrs./$100,000) 29,100 

29,100 

29, 

ioo 

Property Taxes 

20,000 

20,000 

20, 

000 

Business Taxes 

9,000 

9,000 

9, 

000 

Conmon Area Maintenance 

22,000 

22,000 

22, 

000 

tfanagement 

28,000 

28,000 

28, 

000 

Promotion 

36,000 

36,000 

36, 

000 

Total Expenses 

$168,100 

$168,100 

$168, 

100 


ANNUAL OPERATING SURPLUS 


$ 44,100 


$ 24,000 


$ 3,800 
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This Table daronstrates that the market, given the levels of demand estimated by 
the GHS, could be a viable and profitable cxarmercial enterprise that could perhaps 
be funded by the private sector. However, due to the risks associated with such 
a project, it is unlikely that private financing could be obtained. 

Therefore if Council is of the opinion that a market as proposed is of sane benefit 
to the City as well as the Society it could also consider giving the Society a 
grant. 

In light of the potential for this operation to generate a profit, consideration 
could be given to stipulating that the City grant be repaid in the event that profits 
ensue. It is the opinion of the Director of Finance and the Director of Legal 
Services that due to the risk involved in this project that the contribution by the 
City must be considered technically as a grant even thoijgh there is a payback pro- 
vision. 

In consideration of the loan vs. grant alternatives, it is our understanding 
should the City choose to loan funds to this project, that this could jeopardize 
the possibility of obtaining the proposed $10(),000 of private sector funding. 
The GHS has ad^/ised us that the lending institutions would wish an adequate surplus 
on operating revenues and a minimally encumbered equity before they would lend any 
funds. A City loan to the pro ject might affect both of these areas and may deter 
the banks from participating. For this reason, it is suggested that if the City 
is considering loaning money to this project, the City's loan be reapid only after 
repaying the $100,000 that was going to be borrowed privately. Rspresentatives 
of the GHS will be available in Council to answer questions. 

In light of the above, there appear to be three options open to Council: 

1. No Financial Contribution - Council may choose to make no contribution towards 
the capital costs of the market facility. 

In all probability it is unlikely the GHS would receive any Provincial funds 
without sane civic participation. It is not expected that the facility would 
be developed by solely private financing sources, 

2. City Grant of $100,000 - Council may choose to make a $100,000 capital grant 
towards the construction cost of the Galleria Market. 


It is expected that such an indication of Council's support of the market would 
substantially assist the GHS in its approaches to the Province. 

3. City Grant (on a loan basis) of $100,000 - Council may choose to loan the GHS 
the $100,000 but agree that repayments cotmenoe only once the private loan 
has been repaid. Our review of theecoitrtd.es of the project indicate that if 
the danand is adequate to maintain 85-90 per cent occupancy, revenues would 
be sufficient to repay all loans within ten years. This option would provide 
the City with the opportunity to recover its contribution in the event that 
this venture proved to be viable. 


This option might reduce the Province's willingness to make a grant to the 
project. 

The GHS justifies its grant request on the basis of the benefits that will result 
from the operation of a market in this area. These benefits mainly result fron the 
econanic activity that the market could stimulate. In addition, however, the GHS 
states that a general benefit will result from the Society's use of any market 
profits to improve the Gastown area. 

Due to the operational requiranent bo have this facility caipleted and open by June 
1, 1980, the Society must proceed with design vrork concurrently with its efforts to 
secure funding. If they are to engage an architect to undertake design works v*iile 
they await a decision from the Province, they require $6,000 of the City's contribu- 
tion imnediately. 

The Director of Finance advises that should Council decide to contribute funds to 
this project, that furds will be provided from the 1979 Supplementary Capital Budget 
which would be increased by transfering the funds approved fran the Surplus on 
Revenue Account. 
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CmSIEERflTICN AND RECD^t1EM:ftTIC^I 

(A) The Director of Finance submits for Consideration the request that Council 
support the Society's application for Provincial funding. 

(B) The Director of Finance si±inits for Council's Consideration the clioice betveen 
the following options: 

(1) No City contribution 

(2) A $100,000 grant to be subject to the OHS obtaining the other required 
capital costs; 

(3) A $100,000 grant on a loan basis, - subject to the following conditions: 

(a) the GHS obtaining the other required capital costs, including if 
necessary, private loans 

(b) . such private loans not to exceed in total $100,000 and all repayable 

within not more than 5 years 

(c) the City's loan accumulating interest at 12% per annum conpounded 

(d) the City's loan being repayable once any private loans have been repaid, 
at rates to be determined by the City at that time. 

If Council chooses Option (2) or (3), it is reconnended that: 

(C) Funds in the amount of $6,000 be provided immediately to continue the design 
work; 

(D) Funds to be provided from the 1979 Supplementary Capital Budget by increasing 
that fund fron the estimated Surplus on Revenue Account. " 


The City Manager submts Recannsndations (A) and (B) for CONSIDERATION and, if City 
funding is approved, RECOMMENDS approval of Recamiendations (C) and (D) . 


676 
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NOTICE OF MOTION 


The following Notice of Motion was submitted and recognized 
by the Chair: 

Transportation Corridor 

Particularly through Champlain Heights 

MOVED by Aid. Hardwick, 

THAT, given that the Greater Vancouver Regional District 
'suggested public transportation system' includes major up- 
grading of Boundary Road between Highway 401 and S.E. Marine 
Drive ; 

BE IT RESOLVED THAT the Planning and Engineering Depart- 
ments report on what steps would be necessary to reserve a 
transport corridor in particular through the Champlain Heights 
area . 


(Notice) 


The Council adjourned at approximately 3:40 P.M. 


The foregoing are the Minutes of the Vancouver City 
Council meeting (Regular) of February 9th, 1971. 




MANAGER'S REPORT 



September 14th, 1979 

TO: Vancouver City Council 

SUBJECT: BowMac Park 

CLASSIFICATION: RECOMMENDATION 


BACKGROUND 

On December 12th, 1978, Council allocated $90,000 for demolition 
of existing structures and initial park improvement. About $40,000 
of this was available for the park construction and a start on this 
was made by December 31st, 1978. 

On February 5th, 1979, the Park Board asked Council to let them 
develop the site, with the advice of City departments and adjacent 
property owners, and requested an additional $180,000 for the develop- 
ment, to allow opening to the public in 1979. 

On February 20th, 1979, Council approved the Park Board's involvement 
with consultations, but referred the additional funding to the 
Finance & Administration Committee. 

On April 20th, 1979, the Parks Board presented a detailed plan to 
the adjacent Property Owners which received a "generally favourable 
reaction" and, to City officials. The Board reiterated the request 
for the additional $180,000. Due to a subsequent correction on 
the sidewalk costs, that figure should have been $190,000, - for a 
total cost (including the previously committed $40,000) of $230,000. 

On May 15th, 1979, Council approved the concept plan and allocated 
the additional $190,000 from the Downtown Improvement Reserve. 

On July 9th, 1979, the design was considered by the Development 
Permit Board. The Board heard objections from the Urban uesign 
Panel and others and did not approve the concept as submitted. 

The Vancouver City Planning Commission also wrote to Council 
recommending new guidelines and a new public design process. 

On July 24th, 1979, Council decided. to abandon the more elaborate 
concept and advised the Park Board that it favours the installation 
of a temporary park (grass and trees) on the Bowmac site and further 
that $75,000 be allocated for this purpose to be taken from the 
monies previously allocated by Council for this park. 

On August 27th, 1979, the Park Board did not approve the $75,000 
design, but instructed staff to meet with adjacent landowners to review 
both designs and discuss criticisms of the Urban Design Panel. 

This meeting took place on September 5th, 1979 with the participants 
listed in Appendix "A" . 

The property owners were unanimous in: 

(1) Rejecting the $75,000 design 

(2) Reiterating their support for a design similar to the previous 
$230,000 scheme. 

(3) Advising that the design disagreements could be resolved within 
a matter of weeks. 

(4) Urging Council to get on with the job of eliminating what is 
now a very expensive eyesore, and for which they are now paying 
a sizable assessment. 


./2 
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On September 10th, 1979, the Parks Board was informed of the foregoing, 

and requested their Chairman and their Superintendent to meet with 

the Mayor and City Manager, to seek a speedy resolution. This meeting 
took place on Septemfer 11th, 1979. f j 

RECOMMENDATION 

In view of the above facts and the strong and united views of the 
adjacent property owners, the Mayor and City Manager agreed to 
RECOMMEND that Council: 


(A) Rescind its motion of July 24th, 1979 favouring a temporary 
$75,000 park; 

(B) Request the Planning Department and Parks Board officials to 
work together to seek a speedy agreement on a design which will 
also satisfy the adjacent Property Owners, Parks Board and the 
Development Permit Board. 


(C) Direct officials to ensure that the design can be constructed 
within funds previously authorized, (totalling $230,000), and 
that the Park can be opened to the public in time for use during 
the summer of 1980. 


fOR COUNCIL ACTiON SEE PAGE(S) iX™ 
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DATE 


September 17, 


1979 


SUBJECT : 


TO: 


Vancouver City Council 

Traham Developments Ltd. - Strata Title Conversion 
1902 Stephens Street 


CLASSIFICATION: 


RECOMMENDATION 


The Director of Planning, City Building Inspector and the Director 
or Legal Services report as follows: 

"On August 28, 1979 Council approved an application for the 
conversion of the above-mentioned premises to strata lots. 

The building is undergoing major renovations before the strata 
lots will be marketed. One of the conditions laid down by 
Council required the posting of a performance bond to ensure 
ultimate compliance with City by-laws, and the Form 10 approval 
was not to be issued until that was done. The mortgage company, 
which is financing the project, will not advance any more draws 
until stratification is complete. The developer is a new com- 
pany and it is unlikely that it can obtain a bond. We, there- 
fore, have a chicken and egg situation. No performance bond - 
no approval form - no approval form - no money on the mortgage 
to complete the job. 


The developer has suggested that he is prepared to enter into 
a registerable restrictive covenant under Section 24A of the 
Land Registry Act. The substance of the covenant would be to 
prohibit occupancy until the building renovations are completed 
to the satisfaction of the City Building Inspector. 

The above suggestion would appear to be the only practical way 
to break the deadlock, and your officials are prepared to 
recommend it as a solution instead of the requirement to post 
a bond. It will prevent any occupation until completion. " 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Director of Planning, City Building Inspector and the Director ot 
Legal Services be approved. 



CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 


A regular meeting of the Council of the City of Vancouver was 
held on Tuesday, September 25, 1979, in the Council Chamber commencing 
at approximately 2.00 p.m. 


PRESENT ; Mayor Volrich 

Aldermen Bellamy, Boyce, Ford, Gerard 
Harcourt, Kennedy, Little, 
Marzari, Puil and Rankin 

CLERK TO THE COUNCIL; R. Henry 


PRAYER 

The proceedings in the Council Chamber were opened with prayer, 
offered by the Civic Chaplain, Major H. Tilley, of the Salvation 
Army. 

ACKNOWLEDGEMENT 

The Mayor acknowledged the presence in the Council Chamber of 
students from the Employment Orientation for Women Program at 
King Edward Campus, under the direction of Ms. Kathy Lily. 

"IN CAMERA" MEETING 

The Council was advised there were matters to be considered 
"In Camera" later this day. 

ADOPTION OF MINUTES 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Ford, 

THAT the minutes of the Regular Council Meeting of September 18, 
1979 (with the exception of the "In Camera" portion) be adopted. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Little, 
SECONDED by Aid. Bellamy, 

THAT the minutes of the Special Council Meeting (Public Hearing) 
of September 13, 1979 be adopted after amending Alderman Little's 
motion at the foot of page 4 to read as follows; 

"THAT the Director of Planning be instructed to prepare 
alternate proposals on a mixed industrial/park development 
for the City-owned lands to the east and north of the 
subject property." 

jinderlining denotes amendment) 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Puil, 
SECONDED by Aid. Gerard, 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Volrich in the Chair. 


- CARRIED UNANIMOUSLY 
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DELEGATIONS 

1, Proposed Stadium Complex 

The Council considered the matter of the proposed stadium and 
received a delegation from the "Downtown Stadium for Vancouver 
Association". At the same time consideration was given to a 
memorandum from the Mayor dated September 24, 1979 regarding alter- 
native proposals for the stadium project at the P.N.E.; a Motion 
by Alderman Harcourt which had been introduced at the last meeting 
of Council on the withdrawal of support for the Multiplex and 
the establishment of a special Task Force to examine various 
locations; and a letter from C.O.P.E. proposing the formation of 
a study group. 

The delegation, comprising Mr. Frank Rigney, Mr. Rand Iredale, 
Dr. Babicki, Mr. Zlotnik and other members of the Association, 
spoke in support of a Downtown stadium. A series of slides were 
shown with commentary, and the delegation discussed such matters 
as structural viability, traffic patterns, including transportation 
impact, funding formula and economic benefits to Downtown. Com- 
parisons were also made with other Downtown stadiums in North 
America. 

In concluding its presentation, the delegation indicated it was 
prepared to commit itself to raise and contribute $25,000 from the 
Downtown business community towards the cost of a regional study 
as to an appropriate location for a new stadium. Mr. Rigney empha- 
sized that his Association is making the offer without condition 
and that their position on a Downtown stadium would not be allowed 
to influence whatever study group was appointed. 

Following a question period and considerable discussion. 
Alderman Harcourt presented his Motion as follows : 

MOVED by Aid. Harcourt, 
THAT 

1. Council withdraw support for the Multiplex concept 
at the P.N.E. 

2. Furthermore Council support the establishment of a 
Provincially appointed Stadium - Exhibit Facility 
Task Force to report back within ninety (90) days of 
formation on the viability, costs and benefits, 
cost sharing and construction timetable for a 
facility either at Hastings Park, False Creek or any 
other proposed location in the G.V.R.D. 

- LOST 

(Aid. Bellamy, Boyce, Gerard, Kennedy, Little, Puil 
and the Mayor opposed) 

MOVED by Aid. Kennedy, 

THAT the following recommendations as outlined in the Mayor's 
memorandum dated September 24, 1979 be adopted: 

"1. THAT Council request the P.N.E. to join with the 

City in bringing forward alternative proposals for 
a stadium project at the P.N.E. 

2. THAT the following options be considered: 

(a) a stadium which will accommodate all major 
sport competitions, including baseball and 
track and field; 


cont'd. 
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DELEGATIONS (Cont'd) 

Stadium (cont'd) 


(b) a stadium which will not provide for baseball; 

(c) a stadium which will not provide for baseball 
or track and field. 

The reason for the three options is that the cost and con- 
figuration of the stadium will vary quite widely with 
these options . 

Each option should include a transit terminal. 

3. THAT the analysis of these options cover design, 
economic, and cost factors. 

4. THAT consideration also be given to alternative loca- 
tions within the P.N.E. grounds that may avoid the 
demolition of buildings. 

5. THAT the Council approve an amount of up to $10,000 
as a contribution to the cost of the design and 
analysis. " 


- CARRIED 

(Aid. Boyce, Ford, Harcourt, Marzari and Rankin opposed) 


***** 

Council recessed at 4:40 p.m. and following an 'In Camera' 
meeting in the Mayor's Office reconvened in the Council Chamber 
at 5:00 p.m. with the same members present. 

***** 


CITY MANAGER'S REPORTS 

C. MANAGER'S REPORT 

(September 21, 1979) 

Vancouver Art Gallery - 
Summary Report 

Council considered a report of the City Manager dated 
September 21, 1979, dealing with the relocation and financing of 
the Vancouver Art Gallery. 

The Mayor invited comments from the Vancouver Art Gallery 
Association whereupon Mr. Sheldon Cherry and Mr. Calvert Knudsen 
addressed Council and explained that some $4.4 million in voluntary 
contributions towards the costs of relocating the Art Gallery 
had been raised from the private sector. 

Mr. Knudsen gave details of the funding requested from the 
Federal and Provincial Governments. The Federal Government's 
commitment is encouraging and the Provincial Government's request 
for funding is not quite so, although the Association still has 
confidence that support will be forthcoming. 


cont'd. . 
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CITY MANAGER'S REPORTS (Cont'd) 

Vancouver Art Gallery 

- Summary Report (cont'd) 

On behalf of Council, Mayor Volrich extended congratulations 
to the citizens' group for their successful campaign. 

Following further discussion, it was 

MOVED by Aid. Rankin, 

THAT Council approve choice A as contained in the City Manager' 
report. 

- CARRIED UNANIMOUSLY 


(Aid. Kennedy left the meeting at this point) 


COMMUNICATIONS OR PETITIONS 

8. Strata Title Conversion Application 
1605 - 1615 Maple Street 

Council considered a letter from Mr. G.M. Evans, solicitor 
for the applicant, with respect to the Council action taken on 
the September 18, 1979 meeting regarding a strata title conversion 
application at 1605 - 1615 Maple Street. 

Mr. Evans questioned the Council's decision to deny the strata 
title conversion application and asked that it reconsider its 
decision. 

Following discussion on the administration of the application, 
it was 

MOVED by Aid. Rankin, 

THAT Council defer the whole matter for one week and the 
architect for the applicant involved and Mr. Bobiak of the Permits 
& Licenses Department be present to respond to Council. 

- CARRIED 

(Aid. Little and Puil opposed) 


DELEGATIONS (Cont'd) 

2. Downtown Easts ide N.I. P. 
- Health Clinic 


Council considered a report of the City Manager dated 
September 11, 1979, dealing with the Downtown Eastside Health Clinic 
Council had previously agreed to hear Mrs. May Gutteridge of 
St. James Social Services Society when this report was before 
Council . 

Mrs. Gutteridge referred to a circulated brief and emphasized 
the need for civic assistance to fulfill the role undertaken by 
the Society. 


cont ' d. . . 
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Downtown Eastside N.I. P. 
- Health Clinic (cont'd) 


Council expressed appreciation for the work being carried out 
by Mrs. Gutteridge. 

Following discussion, it was 

MOVED by Aid. Rankin, 

A. THAT Council approve the development of a health clinic/ 
residential project at 412 to 420 E. Cordova Street 

by the Greater Vancouver Housing Corporation, subject 
to the issuance of a development permit. 

B. THAT Council offer to lease 412, 414, 416 and 420 
E. Cordova Street to the Greater Vancouver Housing 
Corporation for the term of 60 years, the lease to 
reflect the other terms set out in Appendix 4 of this 
report and the rent to be $174,400 prepaid (such rent 
to be returned to N.I. P. account #840-3604) provided, 
however, the final lease shall be to the satisfaction 
of the Director of Finance and the Director of Legal 
Services; but, this offer to lease may only be accepted 
by the Greater Vancouver Housing Corporation signing 
the lease as presented by the Director of Legal 
Services . 

C. THAT Council approve the appropriation of $330,000 N.I. P. 
funds (from accounts #840-3604 and #896-9204) toward 

the capital cost of the clinic. The funds to be paid 
out to the Greater Vancouver Housing Corporation, 
$174,400 on the signing of the lease, and the balance 
or substantial completion of the project, costs to 
be shared as follows: 

Federal (50%) = $165,000.00 

Provincial (25%) = 82,500.00 
City (25%) = 82,500.00 


$330,000.00 


D. THAT Council endorse the Goals of the clinic to be 
used as a guide for the allocation of services and 
resources, and the development of programs for the 
Downtown-Eastside health clinic. 

E. THAT Council instruct the Medical Health Officer to 
report back on the delivery of dental services to 
Strathcona. 

F. THAT Council endorse the continuing role of the 
Strathcona/D.T.E.S. Health Facilities Advisory 
Committee, to advise on health care services and 
facilities planning in the Downtown-Eastside and 
Strathcona. 

G. THAT the operating costs of the clinic be fully assumed 

by the Ministry of Health in accordance with its commitment. 

AND FURTHER THAT the St. James Social Services Society's 
request be referred to the Finance Committee for consideration 
when it reviews the Supplementary Capital Budget for 1980. 


- CARRIED UNANIMOUSLY 
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UNFINISHED BUSINESS 

1. Capital Grant Request - 
Boy Scouts of Canada 

Council on July 24, 1979, deferred the relevant clause from 
the Community Services Committee report dated July 12, 1979, to 
the first Council meeting when all members were present. 

Following discussion, it was 

MOVED by Aid. Bellamy, 

THAT Council approve a capital grant of $15,000 from the 
1979 Supplementary Capital Budget to the Boy Scouts of Canada, 
Vancouver-Coast Region, for capital improvements to Camp Byng. 

- CARRIED BY THE 
REQUIRED MAJORITY 

(Aid. Puil opposed) 


COMMUNICATIONS OR PETITIONS (Cont'd) 

1. The Red Door Rental Aid Society 

Council noted a letter dated September 14, 1979 from the 
Red Door Rental Aid Society commenting on the credibility of the 
Society . 

MOVED by Aid. Gerard, 

THAT the letter from The Red Door Rental Aid Society, dated 
September 14, 1979, be received for information. 

- CARRIED UNANIMOUSLY 


2. Vancouver's Assistance 

re Major Waterfront Fire 

Council noted a letter dated September 13, 1979, from the 
Corporation of the City of New Westminster expressing thanks on 
behalf of that City to the City of Vancouver for assistance 
rendered during a recent major fire. 

MOVED by Aid. Har court, 

THAT the letter from the Corporation of the City of New 
Westminster dated September 13, 1979 be received. 

- CARRIED UNANIMOUSLY 


3 . Stadium; Independent Study Committee 
For Council action see page 2 . 


4. Governmental Review Commission 

Council noted a letter from the Committee of Progressive 
Electors dated September 18, 1979, urging Council to instruct the 
Governmental Review Commission to report before the end of October 
1979 and further, to appear before Council as a delegation. 

Following discussion, it was 

MOVED by Aid. Puil, 

THAT the letter from the Committee of Progressive Electors 
be received. 

- CARRIED 

(Aid. Harcourt and Rankin opposed) 

cont'd. . . 
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COMMUNICATIONS OR PETITIONS (Cont'd) 


5. 


Carnegie Library - 

Request to Rescind Decision on Hours 


Council considered a letter from C.O.P.E. dated September 
18, 1979 requesting an opportunity to appear and asking Council 
to rescind its decision on the hours of operation of the Carnegie 
Centre . 

MOVED by Aid. Rankin, 

THAT the request to appear before Council be approved. 


6 . Issuance of Vancouver Taxi Licenses 

Council considered a letter dated September 21, 1979 from 
Mr. Edward E. Bowes, Barrister and Solicitor, requesting to appear 
as a delegation before Council on October 2, 1979. A similar 
request was also received from Stewart, Siddall & Saunders, 
Solicitors for Vancouver Taxi-Cab Owners' Association. 

MOVED by Aid. Little, 

THAT the delegation requests be approved. 


7. Appointments to the P.N.E. 
Board of Directors 


Under the legislation, the Vancouver City Council is to 
appoint its five representatives to the P.N.E. Board of Directors 
by the end of September in each year. 

MOVED by Aid. Gerard, 

THAT the following be re-appointed as Directors of the P.N.E. 
in accordance with the recommendation of the Mayor as contained 
in his memo of September 24, 1979: 


- LOST 


(Aid. Bellamy, Boyce, Gerard, Little, Puil 
and the Mayor opposed) 


- CARRIED UNANIMOUSLY 


Alderman Bernice Gerard 
Alderman Hacguerite Ford 


Alderman George Puil 
Alderman Don Bellamy 
Alderman Doug Little 


- CARRIED UNANIMOUSLY 


8. 


Strata 
1605 - 


Title Conversion Application 
1615 Maple Street 


For Council action see page 4 , 


cont'd. . . 


^11 


BOARD OF ADMINISTRATION .... (WORKS) 1 


FEBRUARI 5TH, 1971 


The following is a report of the Board of Administration: 


WORKS & UTILITY MATTERS 


CITY ENGINEER'S REPORT 


RECOM^ffiNDATIONS; 


1. Closing Portion of the N/S of Charles 
Street West of McLean Drive 

"The south 17 feet of the lot situated on the north west corner 
of Charles Street and McLean Drive was established for highway purposes 
when Charles Street was to become 100 feet in width. Present planning 
is for Charles Street to remain 66 feet in width. The 17 feet so 
established is now surplus to our highway requirements. 

I RECOMMEND that the established portion of highway abutting 
Lot E, Block 39> Subdivision J, D.L. 182 be closed, stopped up and 
conveyed to -be abutting owner subject to the following conditions: 

(a) The value of the closed portion of road to be $5,4-09 in 
accordance with the recommendation of the Supervisor of 
Property & Insurance. 

(b) The closed portion of road to be consolidated with the 
abutting lot to form one parcel. 

(c) The cost of consolidating the site to be to the 
applicant's account." 

Your Board RECOMMENDS that the foregoing be approved. 


Regular Council, September 25, 1979 

COMMUNICATIONS OR PETITIONS (Cont'd) 
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9. 


Stadium 


For Council action see page 2. 


10. Tyne Villa Seniors Housing Project 


Council noted a letter dated September 25, 1979 from 
Mr. Vern H. Delgatty, Architect, requesting to appear as a 
delegation when the Director of Planning 's report on the Tyne 
Villa Seniors Housing Project is submitted to Council. 

MOVED by Aid. Har court, 

THAT the delegation request of Mr. Vern H. Delgatty be 
granted. 


- CARRIED UNANIMOUSLY 




\ 


\ 


Regular Council, September 25, 1979 
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CITY MANAGER'S AND OTHER REPORTS 


A. MANAGER'S GENERAL REPORT 
SEPTEMBER 21, 1979 


Works & Utility Matters 
(September 21, 1979) 

The Council considered this report which contains two clauses 
identified as follows: 

CI. 1: Sewer Reconstruction in the Lane 

South of 14th Avenue from Maple 

Street to Arbutus Street 
CI. 2: 1060 Barclay - Tree Relocation 

for Crossing D.P.A. 84041 

Clauses 1 and 2 

MOVED by Aid. Puil, 

THAT the recommendations of the City Manager, as contained in 
clauses 1 and 2 of this report, be approved. 

- CARRIED UNANIMOUSLY 


Building & Planning Matters 
(September 21, 1979) 

The Council considered this report which contains two clauses 
identified as follows: 

CI. 1: Champlain Heights Sponsor/ 

Developer Enclaves 8, 9 and 10 
CI. 2: Champlain Heights - Enclaves 4, 

5, 6 and 7 

Clauses 1 and 2 

MOVED by Aid. Harcourt, 

THAT the recommendations of the City Manager, as contained in 
clauses 1 and 2 of this report, be approved. 

- CARRIED UNANIMOUSLY 


Licenses & Claims Matters 
(September 21, 1979) 

City Pound - Decompression 
Chamber 

(Clause 1) 

MOVED by Aid. Rankin, 

THAT the report be deferred pending the hearing of a delegation 
from the Animal Defence and Anti-Vivisection Society of B.C. on all 
the issues contained in the organization's brief of July 24, 1979. 

- CARRIED UNANIMOUSLY 


Cont'd. 


Regular Council, September 25, 1979 
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CITY MANAGER'S AND OTHER REPORTS (Cont'd.) 


Finance Matters 
(September 21, 1979) 

Request from the Vancouver-Richmond 
Association for the Mentally 
Retarded for a Community Services 
Grant to Cover Rent 
(Clause 1) 


MOVED by Aid. Marzari, 

THAT a grant of $650 to the Vancouver-Richmond Association 
for the Mentally Retarded for rental of the Italian Cultural Centre 
facility be approved. 

- CARRIED BY THE 
REQUIRED I4AJ0RITY 

(Alderman Puil opposed.) 

Property Matters 
(September 21, 197 9) 

Lease Approval - Duggan to 
Duggan - 4756 Dunbar Street 
(Clause 1) 


MOVED by Aid. Gerard, 

THAT the recommendation of the City Manager, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 


B. MANAGER'S REPORT 

(September 19, 1979) 

By-Law Fines - Summons Servers 

MOVED by Aid. Marzari, 

THAT the recommendation of the City Manager, as contained in 
this report, be approved. 

- CARRIED UNANIMOUSLY 


G.V.R.D. Matters 

There were no matters to be considered in preparation for the 
G.V.R.D. Meeting to be held on Wednesday, September 26, 1979. 


************ 

The Council recessed at 5.55 p.m. to reconvene in the 
Council Chamber at 7.30 p.m. 


************ 


Regular Council, September 25, 197 9 
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* * * 


The Council reconvened at approximately 7:30 p.m. in the 
Council Chamber, in Committee of the Whole, with Mayor Volrich 
in the Chair and the following members 


PRESENT: 


Mayor Volrich 

Aldermen Bellamy, Boyce, Ford, Gerard, 

Harcourt, Little, Marzari, Puil 
and Rankin 


ABSENT: 


Alderman Kennedy 


CLERK TO THE COUNCIL: R. Henry 


* * * 


DELEGATIONS (Cont'd) 


3 . Cassiar and Hastings Intersection 

Council, on Tuesday, September 18, 197 9, deferred a Manager's 
Report dated September 12, 197 9, on the Cassiar and Hastings 
intersection to allow delegations to be heard on this matter. 

The Manager's Report, together with an accompanying City 
Engineer's Report dated September 4, 197 9, were before Council this 
day. In his report the City Manager recommended approval of the 
following recommendations of the City Engineer: 


"A. That the Minister of Highways be thanked for his assistance 
to date, and be requested to begin discussions on detailed 
design immediately with a view to completing the Cassiar 
connection as soon as possible; 

B. That Cambridge overpass and Skeena Street north of Cambridge 
not be closed; 

C. That physical barriers not be placed across local street ends 
at Cassiar. 

If Council wishes to explore the implementation of short-term 
measures to eliminate through traffic with prohibitive signing, 
recognizing the potential short-term nature of the investment, it 
is further reconunended : 

D. That prohibitive signing eliminating through traffic on the 
local streets (Oxford to Franklin) be installed as soon as 
capacity improvements can be constructed at Hastings, preferably 
the lane widening of Cassiar; 

E. That the City Engineer be instructed to discuss with Highways 
officials how the above temporary changes can be made compatible 
with the construction arrangements for a permanent improvement; 

F. That the Supervisor of Properties be authorized to negotiate 
the termination of leases, and acquisition of property where 
necessary; 

G. That the City Engineer and Supervisor of Properties report back 
within 2 months on (E) and (F) and the Director of Finance report 
at the same time on potential source of funds for the required 
work (approximately $125,000 plus property costs)." 


Cont'd 
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DELEGATIONS (Cont'd) 


Also before Council was a letter dated September 13, 197 9, 
from Sir John Franklin Community School expressing support for the 
Vancouver Heights Citizens' Committee's recommendation that streets 
leading east from Cassiar between Second Narrows Bridge and Hastings 
Street be blocked off . 

Council heard representations from the following: 

Mr. R.B. Pedersen of Vancouver Heights Citizens' Committee 
presented copies of a 14-page brief and with the aid of slides gave 
a lengthy verbal submission providing agruments supporting his 
committee's recommendations to resolve increasing traffic congestion 
problems in the vicinity of Hastings and Cassiar. 

Mr. Pedersen indicated his committee would not be satisfied 
with measures proposed by the City Engineering Department to rectify 
the problem and said that all five streets leading eastward off 
Cassiar between Second Narrows Bridge and Cassiar should be 
permanently barricaded. He referred to several letters of support 
received . 

Mr. Pedersen 's brief concluded with the following recommendations 

"i) Physical barriers where Franklin, Pandora, Triumph, 

Dundas and Oxford intersect with east side of Cassiar 
Street ; 

ii) Physical barrier at eastern end of Cambridge Ramp, 
with serious consideration given to converting the ramp 
into a pedestrian overpass, providing safe movement between 
the neighbourhood and New Brighton Park; 

iii) Barricades on Bridgeway/Skeena, to the satisfaction of 
Provincial Highways Department re their access requirements." 

• 

Vancouver East M.P. Mrs. Margaret Mitchell presented copies 
of a letter from M.L.A. David Barrett, Leader 'o^ the Opposition in 
the Provincial Government, which stated the Vancouver Heights 
Citizens' group has his full support. Mrs. Mitchell urged Council 
to adopt a comprehensive local area planning program in the 
Hastings/Sunrise area in which a local area planner would be assigned; 
she suggested Council hold a neighbourhood meeting regarding the 
Highway 401 to Second Narrows Bridge commuter link and a Boundary 
Road tunnel under Vancouver Heights to Second Narrows Bridge. She 
asked that Council approve the recommendations of the Vancouver 
Heights Citizens' Committee. 

Ms. Carole Walker, Chairman of 'Citizens for Rapid Transit', 
said the Vancouver Heights neighbourhood is experiencing the same 
problem as other areas of the City where commuters are short-cutting 
through residential streets, a situation she said points out the 
need for increased bus service and a start on a rapid transit system. 

The City Engineer addressed Council, gave a report reference, 
and advised that the Provincial Highways Department is seriously 
considering construction of a $30. M depressed roadway route for 
Cassiar between Second Narrows and Hastings Street which would 
provide a permanent solution to the problem, although it would not 
be completed for three or four years. He said his recommendations 
in the Manager's Report would have the same effect as the proposals 
of the Vancouver Heights Citizens' Committee and added he could not 
support barricading of the residential streets from Cassiar as 
this would present serious problems for garbage collection and fire 
trucks which cannot be turned around on these steep narrow streets. 

Deputy Fire Chief Norman Harcus concurred with the City Engineer, 
saying closure of the streets as proposed by the Citizens' Committee 
would be detrimental to access and turn-around for Fire Department 
vehicles . 

Cont'd . . . 
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DELEGATIONS (Cont'd) 

MOVED by Aid. Bellamy, 

A. THAT the Minister of Highways be thanked for his assistance 
to date, and be requested to begin discussions on detailed 
design immediately with a view to completing the Cassiar 
connection as soon as possible; 

B. THAT Cambridge overpass and Skeena Street north of Cambridge 
be closed; 

C. THAT barriers eliminating through traffic on the local 
streets - Cambridge to Franklin - be installed now and 
that capacity improvements be constructed on Hastings, 
preferably the lane widening of Cassiar; 

D. THAT the City Engineer be instructed to discuss with 
Highways officials how the above changes can be made 
compatible with the construction arrangements for a permanent 
improvement ; 

E. THAT the Supervisor of Properties be authorized to negotiate 
the termination of leases, and acquisition of property where 
necessary ; 

F. THAT the City Engineer and Supervisor of Properties report 
back within two months on (D) and (E) and the Director of 
Finance report at the same time on potential source of funds 
for the required work (approximately $125,000 plus property 
costs) ; 

G. THAT barricades be erected on Br idgeway/Skeena to the 
satisfaction of the Provincial Highways Department in respect 
of their access requirements; and 

THAT the foregoing be monitored by the Cit y Engineering Department 
for report back to Council. j amended 


SE2 PAGEiiti. 


- CARRIED UNANIMOUSLY 


MOVED by Aid. Puil, (in amendment) 

THAT barriers eliminating through traffic on the local streets 
Oxford to Franklin - be installed. 

- LOST 

(Alderman Bellamy, Boyce, Ford, Harcourt, Marzari, 
Rankin and the Mayor opposed.) 

The amendment having lost, the Motion by Alderman Bellamy 
was Put and Carried Unanimously. 

RISE FROM COMMITTEE OF THE WHOLE 

MOVED by Aid. Boyce, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Boyce, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 
The Council adjourned at approximately 10:00 p.m. 


* * * 


The foregoing are Minutes of the Regular 



CC 62-HLH-75 


MANAGER'S REPORT 


DATE September 11^ 197 9 

TO: VANCOUVER CITY COUNCIL 

SUBJECT: Downtown Eastside N.I. P. - Health Clinic 
CLASSIFICATION: RECOMMENDATION 

The Director of Planning and Medical Health Officer report as 
follows : 

"I. PURPOSE 

The purpose of this report is to review the progress made on 
health facilities planning for the Downtown-Eastside , to present 
the findings of a consultant's report on health status of the 
Downtown area and to recommend the development of a health 
clinic/residential project on city-owned land purchased with 
N.I. P. funds as a site for improved health facilities. 

II. BACKGROUND 

On September 28, 19 76 Council approved the Downtown-Eastside 
Neighbourhood Improvement Program Concept Plan, which allocated 
$200,000 as a top priority to Community Health Facilities. 

The intent of this allocation was to secure an improved facility 
for the Downtown Community Health Society Clinic, which had 
provided a comprehensive health service to the neighbourhood 
since 1971, in a building at 373 East Cordova. The number of 
patients served by the clinic had grown substantially and by 
mid-1976 the clinic found that it required more space in order 
to adequately serve the neighbourhood. The building, leased 
from Catholic Charities on a year to year basis, offered no 
room for expansion, and Catholic Charities indicated that they 
would be requiring the use of the clinic space in the near future. 


In May 19 77, a Health Planning Sub-Committee was formed 
consisting of members of the Oppenheimer Area Planning Committee, 
Planning and Health Department staff, and local health care 
workers. The role of the Sub-Committee was to develop a 
proposal for a new health clinic. The strategy selected for 
securing a new clinic was to purchase a suitable site using 
N.I. P. funds, and to request the Ministry of Health for 
additional funds for the construction of the clinic. 

On August 9, 1977, Council approved the appropriation of N.I. P. 
funds for the purchase of a site at 412 to 420 Cordova Street. 
This purchase was made prior to the development of a plan for 
the clinic, in order to take advantage of the availability of 
the site, and to utilize the fvinding before inflation had reduced 
its value. 

On August 29, 1978, Council endorsed the formation of the 
Strathcona/Downtown-Eastside Health Facilities Advisory Committee 
whose mandate was to develop a proposal for health care services 
and a delivery system to serve the Strathcona and Downtown- 
Eastside communities. 

The Advisory Committee met on a bi-weekly basis to discuss 
perceived health care needs of the area population and 
preferences for health services and facilities. The Downtown- 
Eastside preference was for a community-oriented and run clinic, 
located on a non-residential lot in the D.T.E.S. and offering 
general medical-dental services and home care, with simple 
back up laboratory, dispensary and optional services. The 
Strathcona stated preference was for a small satellite clinic 
in Strathcona offering primarily dental and some medical 
services on a part-time basis. 

Lacking sufficient information about health characteristics 
of area residents, the Advisory Committee requested the 
assistance of a Health Planning consultant to prepare a report 
on the health status of the area. 
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III. HEALTH STATUS REPORT 

The Report on Health Status of Census Tracts 57, 58 and 59 
prepared for the City Health and Planning Departments by Dr. Rita 
Bakan is available in the City Clerk's Office. The data source 
most pertinent to the purpose of this study was found in the 
death certificates for the City of Vancouver, 1977. 

The major findings of the Health Status Report are the following: 

1. The overall death rate in the Study Area is much higher than 
that of Vancouver. This is consistent with the much greater 
proportion of old people living in the Study Area as compared 
to Vancouver. 

2. The much higher rates of premature (before age 75) deaths 
characteristic of the Study Area indicate that factors other 
than the age of the population are contributing to the high 
death rate. 

3. The single greatest discrepancy in death rates between the 
Study Area and Vancouver is the extremely high rate of 
premature death from respiratory disease in the Study Area. 
This finding indicates the operation of a cluster of factors 
such as lack of early medical treatment, malnutrition, poor 
housing and alcohol abuse. Changes in the design and 
delivery of health services would reduce these rates to 

an appreciable degree. 

4. Females in the Study Area exhibit rates of premature death 
from cirrhosis of the liver which are higher than those of 
Study Area males. In addition, the average age of death 
of females in the Study Area is very much lower than that 
of Study Area males. These findings indicate health needs 
of females in the Study Area are not being met as well as 
those of males in the Study Area. 

5. The rates of death from heart and respiratory diseases, 
non-motor vehicle accidents, suicide and cirrhosis of the 
liver, are two to five times the City average rate in 
Census Tract 58 (Downtown-Eastside) and Census Tract 59 
(Downtown) , whereas in Census Tract 57 (Strathcona) death 
rates in these categories are on par with the City average 
rate. 

6. The Study Area population has declined by 26% from 1961 to 
1976, with the largest decline (44%) in Census Tract 58 
(Downtown-Eastside) and the smallest decline (10%) in Census 
Tract 57 (5trathconal . 

The report concludes with two major recommendations: 

1. The current delivery of health services by private 
practitioners and clinics should be augmented by outreach, 
home and mobile unit services for more effective identification 
and treatment of at risk individuals, in order to reduce the 
numbers of early deaths in the area, from respiratory and other 
diseases . 

2. A study should be undertaken to determine the extent to 
which women in the area use existing health services and the 
factors that contribute to women's greater vulnerability 

to the fatal effects of cirrhosis of the liver. Health 
services that specifically focus on the health problems of 
women should be designed for the area. 

IV. ANALYSIS 

The findings of the Health Status Report, coupled with the 
experience of health practitioners in the area, indicate a need 
for the extension and refinement of health services in order 
to target delivery of services to the at-risk population. 
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In spite of the declining population trend, the client caseload 
at the Downtown Community Health Society Clinic, the centre of 
the health service system in the Downtown-Eastside , has increased 
from 800 patients a month in 19 76 to the current rate of 2,000 
patients per month. The clinic currently provides a medical and 
dental treatment facility, a dispensary service, homemaker services 
and a low-cost food store in a cramped and poorly designed building. 
Catholic Charities, the owners of the building, have indicated 
that they will require the use of the clinic space for a Seamen's 
Mission by September 19 80 (letter attached as Appendix I) . 

There is general agreement among City staff, the Ministry of Health 
and the Advisory Committee that a new home should be found for the 
Clinic, to enable it to continue its treatment work and to develop 
outreach and preventative health programs. 

The Strathcona/D .T .E .S . Health Facilities Advisory Committee has 
recommended that it continue its role of consulting on health care 
services and facilities in the Downtown-Eastside and Strathcona. 
The Director of Planning and the Medical Health Officer concur with 
this recommendation. 

Goals for the proposed clinic, attached as Appendix 2, were 
prepared by Planning and Health Departments staff, in consultation 
with Downtown Community Health Society staff. These goals are 
a general statement of aspiration or intent for the facility, 
while the program objectives outline organizational and 
management goals for the operation of the clinic. 

V. PROPOSAL FOR A DOWNTOWN-EASTSIDE HEALTH FACILITY 

The Greater Vancouver Housing Corporation (GVHC) has proposed develop- 
ing the City-owned site at 412 - 420 E. Cordova Street, with an 8,000 
sq.ft. clinic at ground level and 3 or 4 storeys of residential 
units consisting primarily of bachelor, with some one bedroom 
units. The advantages of this proposal include capital cost 
savings on shared land, building and excavation costs as well 
as some shared operating costs. Additionally, the 67 proposed 
housing units would contribute to the target of 100 new units in the 
Downtown Core, approved by Council on April 10, 19 79 while 
dealing with the First Quarterly Report of the Downtown Housing 
Implementation Committee . 

Vl. 8TTtRTHC0NA HEALTH FACILITIES 

The Strathcona residents' request for a small satellite clinic, 
as a coirantmity focus in a residential, recreational complex 
requires additional study to determine the extent of need for 
specialized services. Strathcona representatives have stated 
that Strathcona residents are generally adequately served by 
their private medical doctors, but their access to dental care 
is severely restricted because of af fordability . This view is 
supported in part by the Health Status Report, which found that " 
the health status of Strathcona compared favourably with the City 
average and in some respects was better, as evidenced by the 
number of Strathcona residents over the age of 90. 

Although data on dental disease was not available at the neighbour- 
hood level, on the basis of provincial data which correlates 
age and income with rates of dental disease, the Health Status 
Report concludes that the dental care needs of the predominantly 
elderly, low income population of the area, are not being 
adequately met. Many Strathcona residents will not use the 
dental services of the Downtown Community Health Clinic because 
of their inability to speak English and the perceived barrier of 
Hastings Street. In this context, a small dental clinic, staffed 
by bilingual personnel and located in Strathcona may be appropriate. 


67 


Board of Administration, February 5th, 1971 
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2. 


Improvement of S.W. Corner of Intersection 
of Beatty Street and Robson Street ^ 


"The property comprised of Lots 8, 9 and 10, Block 68, D.L.54I 
at the south west comer of Robson and Beatty Streets is about to be 
redeveloped. It is therefore timely to acquire a comer cut from this 
property before completion of redevelopment plans. This cut-off would 
permit widening of the roadway at this point to provide an improved 
alignment at the approach to tie Connaught Bridge. The existing sharp 
curve and narrow pavement at this critical location restricts the flow 
of traffic when large trucks and buses are approaching the intersection. 
While passenger cars can form two lanes of traffic, all buses have to 
merge from the curb lane into the second lane within the intersection 
because of the restricted width. 

Preliminary property negotiations indicate that the required 
property may be acquired at an estimated cost of $10,500. 

The cost of realignment of curbs and pavement widening is 
estimated to cost $4->500. 

Funds for this work are available in the Streets Capital Fund 
Appropriation No. H6/7901 "Major Street Paving 1970 Program Unallocated". 

I RECOMMEND that an appropriation in the amount of $15,000 be 
provided for the acquisition of property and construction of roadway 
realignment from funds available as stated above." 


"Council on December 22nd, 1970 adopted a Recommendation of the 
Board of Administration, Property Matters, dated December l8th, 1970, 
dealing with the exchange of lands between Dominion Construction Co. Ltd. 
and the City of Vancouver in connection with "the Melville-Dunsmuir 
Connector. 

The Recommendation set out the value of lands to be exchanged and 
included portions of Eveleigh Streeet between Thurlow and Burrard Street 
and a portion of the lane south of Eveleigh Street east of Thurlow Street. 

I RECOMMEND that the portion o f Eveleigh Street and the portion of 
the lane south of Eveleigh Street east of Thurlow Street, outlined red on 
plan marginally numbered LD1248, be closed and stopped up and conveyed to 
Dominion Construction Co. Ltd., subject to -the following conditions: 

a) The exchange of Company lands and City lands as set out 
in the Recommendation of the Board of Administration, 
Property Matters, dated December 18, 1970, adopted by 
Council December 22, 1970, be finalized. 

b) The Company to bear the costs of cutting-off , relocating, 
or re-routing utilities in the closed road and closed lane 
to the satisfaction of the City Engineer. 

c) The closed road and closed lane to be subdivided with 
Company and City lands as shown outlined red on plan 
marginally numbered LC4.58. 

d) The Company to pay for the development of the revised 
Eveleigh Street east of Thurlow Street with curbs, pavement, 
street lighting, and works related thereto to the satisfaction 
of the City Engineer. 

e) The execution of agreements deemed necessary by the 
Corporation Counsel." 


lour Board RECOMMENDS that the foregoing be approved. 


3. 


Melville-Dunsmuir Connector and 
Exchange of Lands with 
Dominion Constmction Co. Ltd. 


loux Board RECOMMENDS that the foregoing be approved. 
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VII . PROJECT FUNDING 

In preliminary discussions with CMHC, the Greater Vancouver 
Housing Corporation has received an indication of support 
for their application for funding of the residential portion of 
the project. To date, $200,000 N.I. P. funds have been assigned 
to the proposed clinic in the form of a $174,400 site purchase 
for 412 - 420 E. Cordova Street. In view of the magnitude of 
need for health care services for the area population and the 
large capital costs (estimated to total $390,000) required to 
construct the clinic portion, it is appropriate to allocate 
the $200,000 health facility N.I. P. fuads, plus the as yet 
unallocated $130,000 Social/Recreational N.I. P. funds to the 
clinic portion, for a total N.I. P. contribution of $330,000. 
The final date for payment of N.I. P. claims in the Downtown- 
Eastside is March 1980. Since the estimated time for completion 
of construction of the project is January 1981, the Province has 
agreed to extend payments beyond the March 1980 date, provided that 
a substantial start has been made to the project. 

The Ministry of Health has agreed to contribute the remaining 
capital funds necessary to the construction of the clinic 
portion in the form of a monthly rental to the GVHC . 
Funding for the operating costs of the clinic will be provided 
by the Ministry of Health through the City Health Department. 


It is proposed that the site, 412 to 420 E. Cordova Street, be 
leased to the G.V.H.C. for 60 years for a rent of $174,400. 
In view of the nature of the clinic operation, the lease will not 
require payment of taxes on the clinic portion. Upon signature 
of the lease to the satisfaction of the City and G.V.H.C, it is 
recommended that $330,000 N.I. P. funds be assigned to the G.V.H.C, 
as a capital grant to be paid out in installments following normal 
procedures . 


Victory Hotel Request for N.I. P. Funding 

The St. James Social Service Society, operators of the City- 
owned Victory Hotel, have requested the $130,000 Social/Recreational 
unallocated N.I. P. funds, to renovate the ground floor retail 
space for a cafeteria and meeting rooms. (See Appendix 3; a-, 
delegation request on this matter has been submitted.) The 
Civic Buildings Department has estimated that the $130,000 N.I. P. 
funds would be approximately $100,000 short of the required 
funds necessary for the renovation. While the proposed cafeteria 
and meeting rooms would be open to the public, a requirement of 
N.I. P. funding, they would nevertheless serve primarily the resi- 
dents of the Victory Hotel, and would duplicate similar services 
presently available in the community. For the above reasons, 
the renovation of the ground floor of the Victory Hotel may not be 
the most appropriate use of the N.I. P. funds. Given the limited 
N.I. P. funds available, and the high priority placed on improved 
health facilities by the community, it is more appropriate to 
allocate the $130,000 N.I. P. funds to the clinic portion of the 
project. 


VIII. CONCLUSIONS 

Downtown-Eastside residents, health practitioners, and Council 
in the adoption of the Concept Plan, have assigned a high priority 
to the improvement of health care services and facilities in 
the neighbourhood. In addition, health characteristics of the 
area population indicate the need for the extension and targeting 
of health services to at-risk individuals. An opportunity now 
exists to develop a clinic/residential project on the city-owned 
site at 412 - 420 E. Cordova Street, which would meet the twin 
neighbourhood goals of providing improved health facilities and 
improved housing. There is also an urgency to take this 
opportunity before the final N.I. P. claim date of March 1980 
and the Downtown Community Health Society lease expiry date of 
September 19 80. 

It is proposed that the clinic portion of the project be funded 
by a $330,000 N.I. P. allocation to the GVHC following the 
signing of a lease with the City, plus the Ministry of Health 
contribution of the remaining capital costs in the form of a 
monthly rental to the GVHC . The Canada Mortgage & Housing 
Corporation have indicated an interest in funding the 
residential portion of the project, estimated to consist of 
45 bachelor and 22 one-bedroom units. 


The Goals and Program Objectives for the health clinic are 
proposed to guide the allocation of services, programs and 
resources of the clinic. 

The Strathcona request for a satellite dental clinic merits 
further investigation to determine the means and funding 
required to deliver the service. 

C.M.H.C. and the Province have concurred with this proposal. 
The Oppenheimer Area Planning Committee has endorsed the 
allocation of a total of $330,000 N.I. P. funds, to the health 
clinic and recommend approval of the joint health clinic/ 
housing project. 

IX. RECOMMENDATIONS 

The Director of Planning and Medical Health Officer RECOMMEND: 

A. THAT Council approve the development of a health clinic/ 
residential project at 412 to 420 E. Cordova Street by the 
Greater Vancouver Housing Corporation, subject to the issuance 
of a development permit. 

B. THAT Council offer to lease 412, 414, 416 and 420 E. Cordova 
Street to the Greater Vancouver Housing Corporation for the 
term of 60 years, the lease to reflect the other terms set 
out in Appendix 4 of this report and the rent to be 
$174,4 00 prepaid (such rent to be returned to N.I. P. account 
#840-3604) provided, however, the final lease shall be to the 
satisfaction of the Director of Finance and the Director of 
Legal Services; but, this offer to lease may only be 
accepted by the Greater Vancouver Housing Corporation signing 
the lease as presented by the Director of Legal Services. 

C. THAT Council approve the appropriation of $330,000 N.I. P. 
funds (from accounts #840-3604 and #896-9204) toward the 
capital cost of the clinic. The funds to be paid out to 
the Greater Vancouver Housing Corporation, $174,400 on the 
signing of the lease, and the balance or substantial completion 
of the project, costs to be shared as follows: 

Federal (50%) = $165,000.00 
Provincial (25%) = 82,500.00 
City (25%) = 82,500.00 


$330 000.00. 
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D . THAT Council endorse the Goals of the clinic to be used as 

a guide for the allocation of services and resources, and the 
development of programs for the Downtown-Eastside health clinic. 

E. THAT Council instruct the Medical Health Officer to report 
back on the delivery of dental services to Strathcona. 

F- THAT Council endorse the continuing role of the Strathcona/ 
D.T.E.S. Health Facilities Advisory Committee, to advise on 
health care services and facilities planning in the Downtown- 
Eastside and Strathcona. 

The City Manager RECOMMENDS that the foregoing recommendations 
of the Director of Planning and Medical Health Officer be 
approved . 


fOR COUNCIL ACTION SEE PAGE(S) 


MANAGER'S REPORT, SEPTEMBER 21, 1979 


(WORKS: Al - 1) 


WORKS AND UTILITY MATTERS 

RECOMMENDATIONS 

1. Sewer Reconstruction in the Lane South of 

14th Avenue from Maple Street to Arbutus Street 


The City Engineer reports as follows: 

"Sewer reconstruction is required in the lane south of 14th Avenue from Maple Street 
to Arbutus Street at an estimated cost of $39 000. 

This installation is to replace an old sewer (constructed 1912) which has deteriorated 
and has inadequate carrying capacity. Funds are available from Sewers Capital Account 
118/7904 - 'Replacement - Unappropriated.' 

I recommend that $39 000 be appropriated from Account Number 118/7904 for reconstruction 
of this sewer." 

The City Manager RECOMMENDS that the foregoing recommendation of the City Engineer be 
approved. 


2. 1060 Barclay - Tree Relocation for Crossing 
D.P.A. 84041 


The City Engineer reports as follows: 

"On September 25, 1973, it was resolved 'that it be the policy of Council that 
before any trees on public property are removed in the West End area (all streets 
west of Burrard) such be referred to Council for consideration'. 

A new 56 unit apartment has been proposed which will require a sidewalk crossing 
on the south side of Barclay Street. A tree is located within the area of the 
proposed crossing. Because of the topographical features of the site it is not 
practical to change the crossing location and it is therefore necessary to 
relocate the tree. 


The Parks Board has inspected the tree and has advised that it will 
undertake the relocation at the developer's expense. The developer has 
been advised and has agreed to bear these expenses as a condition of the 
crossing approval ." 

The City Manager RECOMMENDS approval of the proposed tree relocation. 


fOR COUNCIL ACTION SEE PAGE{S) .! 
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Manager's Report, September 21, 1979 . . (BUILDING: A-4 - 1) 

BUILDING AND PLANNING MATTERS 


RECOMMENDATION 

1. Champlain Heights Sponsor/Developer 
Enclaves 8, 9 and 10 


The Assistant Project Manager reports as follows: 

"Enclaves 8, 9 and 10 have been designated for non-market housing; 
all with a proposed maximum density of 14 units to the acre. 
Enclave 8 is 4.37 acres in size and could therefore accommodate up 
to a maximiam of 61 units: Enclave 9, 1.81 acres for a maximum of 
25 units and Enclave 10, 2.6 acres to accommodate 36 units: in all 
a total of 8.78 acres to accommodate a maximum of 122 units. 

May 1st 1979, when reviewing a report titled "Marketing Phase 2", 
Council authorized the Project Manager to seek out suitable sponsors 
for a co-operative housing development in Enclaves 8, 9 and 10. 

Co-ops have proved to be a popular housing alternative for families 
in the South-east sector. Kanata and DeCosmos Village, constructed 
in the late sixties/early seventies, are both fully occupied and 
have waiting lists. 

One family co-op 'La Petite Maison' has been developed in Areas E and 
F to date. It has been fully occupied from the date it opened in 
January 1979 and also has a waiting list. Columbia Housing Advisory 
Association were appointed by Council on the recommendation of the 
Champlain Heights Development Group to act as sponsors for 'La 
Petite Maison' and to co-ordinate the development. Our experience 
in working with this group has been very positive. 

Columbia Housing Advisory Association has a proven track record in the 
development of co-op housing and have approached the Development Group 
with a view to developing more co-op housing in Areas E and F of 
Champlain Heights. 

In view of their experience and in view of the fact that Columbia has 
a waiting list of families and seniors anxious to live in Champlain 
Heights, we suggested that Columbia participate in developing enclaves 
8, 9 and 10. 

In a letter to the Champlain Heights Development Group (attached as 
Appendix 1) , Columbia Housing ask to be named as sponsor in order to 
develop a 120 unit housing co-op on enclaves 8, 9 and 10, primarily 
for families but with some units for families with a handicapped 
member (s) and approximately one third of the units for seniors. 

In view of the foregoing, the Assistant Project Manager recommends: 

A. Enclaves 8, 9 and 10 be allocated to Columbia Housing as the 
sponsor /developer of 120 units. Detailed conditions of develop- 
ment to be as approved by resolution of Council December 12th, 1978. 

B. This appointment being subject to the City and the senior levels 
of government agreeing to satisfactory terms for the land lease. 
Following these discussions, the Chcimplain Heights Development 
Group and City staff will submit a report for Council's consider- 
ation, detailing terms and conditions of the lease." 

The City Manager RECOMMENDS that the foregoing recommendations of the 
Assistant Project Manager be approved. 


. . ./2 


Manager's Report, September 21, 1979 . . (BUILDING: A-4 - 2) 


2 . Champlain Heights - Enclaves 4, 5, 6 and 7 

The Champlain Heights Project Manager reports as follows: 

"June 12th 1979, Council accepted the tenders from United Properties 
for the above four enclaves. 

The purpose of this report is to recommend amalgamation of the four 
enclaves and to add the mortgage lender to the ground lease. 

When the Phase II enclaves were re-designed, an effort was made to 
create somewhat smaller parcels in order to provide opportunities 
for a wider range of builders and to reduce the size of some of the 
larger enclaves. Our experience in Phase I indicated that develop- 
ments with over one hundred units tended to be difficult undertakings 
for all but a few builders. 

When bids were received for enclaves 4, 5, 6 and 7, United Properties 
was the high bidder in all cases. United Properties has had experience 
in Champlain Heights with a successful 42 unit development in Enclave 3. 
United Properties has advised us that it is their intention to under- 
take servicing and construction in enclaves 4, 5, 6 and 7, as one 
project. To them, and for that matter to the City, four separate 
enclaves are not necessary and in fact create additional unnecessary 
work. In order to simplify the procedures (one ground lease rather 
than four etc.) we have been asked to amalgamate these enclaves. 
All conditions of development such as density, site coverage, floor 
space ratio etc. will remain consistent as will the ground lease 
values . 

United Properties has also requested permission to joint venture 
this project with their financial underwriter, Imbrook Properties Ltd. 
A similar procedure was proposed in their earlier development and 
the City concurred with the request. Our position under such circum- 
stances is not prejudiced. 

In view of the foregoing, the Project Manager recommends: 

A. THAT enclaves 4, 5, 6 and 7 be dealt with as one parcel. 

All lease terms and conditions and all development guidelines 
will remain consistent with the terms presented in the tender 
call . 

B. THAT Council approve joining Imbrook Properties Limited, 500, 
330 Bay Street, Toronto, Ontario, as tenants in common on the 
ground lease together with United Properties . " 

The City Manager RECOMMENDS that the foregoing recommendations of 
the Project Manager be approved. 


FOR COUrJCfl ACIiGM SEE PAG^(S) ..is:?:..'. 
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MANAGER'S REPORT, September 21, 1979 . . . . (CLAIMS: A-5 - 1) 


LICENSES AND CLAIMS MATTERS 


RECOMMENDATION 

1. City Pound - Decompression Chamber 

On July 24, 1979, City Council heard a delegation from the 
Animal Defence & Anti-Vivisection Society of B. C. regarding 
the City Pound, and passed the following resolution: 

"THAT the Director of Permits and Licenses report to 
Council on the use by the City Pound of the high altitude 
decompression chamber and whether authority could be 
obtained for staff of the City Pound to give lethal 
injections to animals when a veterinarian is not 
available. " 


The Director of Permits and Licenses reports as follows: 


"In December, 1974, when City Council approved a recommenda- 
tion that a Veterinarian be employed part-time to euthanize 
animals at the Pound, it was pointed out that the procedure 
does require that the chemical be administered by a veterinarian. 
This has been reconfirmed with Dr. Lindsay of the B. C. Veterinary 
Medical Society who advises that the drug used is restricted 
under the Food & Drug Act and therefore cannot be obtained, 
kept or administered by a lay person. The Animal Defence & 
Anti-Vivisection Society also agree that only a veterinarian 
should administer lethal injections to animals. (See attached 
letter) . 

The high altitude decompression chamber at the Pound has only 
been used in emergency cases such as for critically injured 
animals or where an owner requests to have his animal put down 
immediately. Putting animals down is not a pleasant task and 
the Pound staff would be only too pleased to have the chamber 
removed. However, there are occasions where the Pound comes 
in possession of a dog which is injured or is beyond help, in 
a such case. Section 7 of the Pound By-law allows the Pound- 
keeper to destroy the dog when in his opinion it would be an 
act of humanity. For cases as this, the chamber should be 
retained since the veterinarian employed by the City is at the 
Pound on an 'as needed' basis. With reference to owners wishing to 
have their dog destroyed, they should be asked to leave the 
animal until the veterinarian is available or take it to another 
veterinarian of their choice or S.P.C.A. 

1 

RECOMMENDATION 

The Director of Permits and Licenses recommends: 

1) that the decompression chamber be kept for use by the 
Poundkeeper on the conditions described in Section 7 of 
the Pound By-law for humane reasons only, and 

2) that for all other cases, injections, for the putting 
down of animals be continued as present and administered 
only by a qualified veterinarian." 

The City Manager RECOMMENDS that the recommendation of the 
Director of Permits and Licenses be approved. 


FOR COUNCIL ACTION SEE PA6E{S) {(i-J. 


MANAGER'S REPORT, September 21, 1979 .... (FINANCE: A-7 - 1) 


FINANCE MATTERS 

C ONSIDERATION 

1. Request from the Vancouver -Richmond Association 

for the Mentally Retarded for a Community Services 
Grant to Cover Rent 

The Director of Social Planning reports as follows: 

"A letter has been received by the Mayor from the Executive 
Director of the Vancouver- Richmond Association for the Mentally 
Retarded seeking the Mayor and the City's assistance in hosting 
the 1979 National Conference of the Canadian Association for the 
Mentally Retarded in Vancouver, October 24th to 27th, 1979. 
In summary, the Association requested that: 

1) the Mayor attend the opening session of the Conference 
and extend a greeting to delegates on behalf of the 
City of Vancouver; 

2) the Mayor write a letter of welcome to the delegates to 
be included in the Conference Registration Kit; and 

3) the City provide a grant to the Vancouver-Richmond 
Association for the Mentally Retarded to cover the 
rental costs of $1,125 for the Italian Cultural Centre 
for the evening of Thursday, October 2 5th. 

This will be a national conference attended by 750 delegates from 
all across the country. The cause which these delegates support 
is both important and admirable. It would seem appropriate for 
the City to provide a grant of a reasonable amount to the 
Association to cover the rental cost of the Italian Cultural 
Centre at which the locally sponsored social event of the 
Conference, an Oktoberfest, is to be held. 

Inquiries were undertaken by Social Planning staff which resulted 
in the following information: 

The rental period for the Centre is from 7:00 p.m. to 1:00 a.m. 
The breakdown of the $1,125 is as follows: 

Main Hall $ 700 

Surcharge of $1.50 x 250 people 375 

Use of the kitchen 50 


$1,125 


The Hall Manager of the Italian Cultural Centre, Mr. Gino Padularosa, 
was contacted by Social Planning staff to discuss the rental cost, 
and agreed to offer rental of the Hall to the Association at a flat 
rate of $650. 

RECOMMENDATION 

The Director of Social Planning recommends that Vancouver City 
Council approve a grant of $650 to the Vancouver- Richmond 
Association for the Mentally Retarded to cover the rental cost of 
the Main Hall at the Italian Cultural Centre for the evening of 
October 25th, 1979. 

The Assistant Comptroller of Budgets advises that this grant falls 
within the "Community Services Grant" category but as there is no 
unallocated balance remaining in the Community Services Grants 
category, the source of funding, if approved, will be Contingency 
Reserve. " 

The City Manager submits for Council's CONSIDERATION a grant of 
$650 to the Vancouver- Richmond Association for the Mentally 
Retarded for rental of the Italian Cultural Centre facility. 

IFOR COUNCIL ACTION SEE PAGE(S) .. J.^^ 
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MANAGER'S REPORT, SEPTEMBER 21, 1979 


(PROPERTIES: A9 - 1) 


PROPERTY MATTERS 


RECOMMENDATION 

1. Lease Approval 

Duggan to Duggan 
4756 Dunbar Street 


The Director of Legal Services reports as follows: 

"A request has been received to obtain Council's approval 
of a 15 year lease of 19/20 interest of Lot 5, Blk. 1 of 
Elk. 54, D.L. 2027. (Council's approval is needed pursuant 
to the Residential Tenancies Act.) 

In May, 1975, Vincent Arnold Duggan, who is the father of 
Gerald Vincent Duggan, was considering the transfer of his 
residence at 4756 Dunbar Street, Vancouver, to his son as 
a gift, but wished to be secured in occupancy thereof for 
a period of fifteen years. He decided to retain a 
fractional interest (1/20) and to take from his son and 
his wife a 15-year lease at $1.00 per year. 

As this appears to be purely a family matter, I recommend 
that the lease be approved. " 

The City Manager RECOMMENDS the foregoing report of the Director 
of Legal Services be adopted. 


rOR 


COUNCIL ACTION SEE PAGE(S) 


MANAGER'S REPORT 


DATE: Septei±er 19, 1979 


TO: Vancouver City Council 

SUBJECT: By-Law Fines - SumiDns Servers 

CLASSIFICATIOJ: RECOMMENDATION 


The Director of Finance reports as follows: 


" History 

On Jioly 1, 1976, the Provincial Goveminent transferred the responsibility of 
collecting fines for Municipal by-law infractions resulting from issuance of 
tickets to the City. City Council c^^proved the formation of the By-Law Fines 
Collections Branch, and operation oonmenced on Septeniaer 14, 1976 to handle 
parking meter tickets only. 

On April 4, 1977, City Council approved expansion of the branch to include 
collection of parking violation notices (fire hydrants, etc.) issued by the 
City of Vancouver Police Force. Further, in February 1978 By-law moving 
offence collections became part of the responsibility of the By-Law Fines 
Branch. 

As part of the overall collections program, one of the functions is to issue 
siitrnonses. The sunmonses are prepared and turned over to the Provincial Courts 
for follcw-\p and conpletion of the judicial process. 

Recently it was brought to the pi±)lic's attention the fact that the Sheriffs' 
departittent is unable to serve all suntnonses to parking violators, because of 
the heavy workload in the courts. Coisequently, the overall enforcement 
program has suffered to the point v*iere revenue due to the City is decreasing. 
Officials of the Provincial Court have advised that the sheriffs v*.o serve 
the sunrnonses have other duties such as court duty, etc. and that these areas 
are requiring more and more attention with the resxaltant decrease in priority 
to the City's areas of concern. City officials have met with officials of the 
Provincial Courts and the Sheriff's Office. The Provincial officials are entirely 
synpathetic to the problatis that have been created and are willing to co-cperate 
with the City in finding a solution. However, the Province has advised that no 
additional staff can be added to meet our concern. It should be noted that the 
City receives the revenue frcm all the fines v*jether they are collected by the 
City or the Province. Ihis report reccmmends that the City of Vancouver take 
over the duties of serving traffic court summonses on parking and moving offence 
violators . 

These are the statistics of the first eight months of 1979: 

198,889 Parking and Meter tickets were issued, of which 24,116 went to surmons 
for non-payment. However, the number of suinnonses issued each month has steadily 
increased to an average of approximately 4,500 per month. Mailing of the first 
summons results in payment of approximately 2,000, leaving 2,500 to be served in 
person each month. Of these the Provincial sheriffs at present serve only 50 to 100 
personal summonses, concentrating on the most flagrant repeat offenders. 

Thus about 8% of all tickets are left unpaid. We believe most of these are due to a 
very small number of offenders who habitually ignore all tickets. 

Although the percentage of offenders is small, the City can not afford to ignore 
them. If we ignored them, tJiis will become piiblic knowledge and parking tdckets 
would be widely disregarded. The problem is not so much the loss to the City of 
revenues, as the loss to all citizens of short term parking spaces and the problem 
this woiild create for downtown businesses. 


Proposed Solution 

TVjd itrprovements are suggested to deal with this pr(±»lam. The first is already 
underway. With the co-operation of the Provincial Courts, a procedure is being 
developed so that v^n sumttonses are printed by the corputer, the number of out- 
standing sumtionses pertaining to the same automobile is automatically noted. 
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Board of Administration, February 5th, 1971 .... (WORKS -3) 

4-. Ceunbie Street Bridge Protection 

"The Minister of Transport has ordered that, effective 
January 1st, 1971, ship traffic must request the opening of the swing 
span of the Cambie Street Bridge at least four hours in advance and 
the Companies concerned have been so notified. The Order has been 
published by the Department of Transport in the "Notice to Shippers" 
bulletin. 

This Order permits the City to discontinue its "around-the-clock" 
watch on the bridge and a saving of approximately $3,000 of the monthly 
bridge tendm's' wages is anticipated. Provision has been made to 
transfer the four bridge tenders to sxiltable employment within the Streets 
and Structures Operations Branch and at the same time provide bridge 
tender service when requested. The Vancouver Civic Employees Union, 
Local lOOA, has been advised of the proposed change to the bridge tending 
function. 

Before the bridge tenders can be removed, security devices and an 
alarm system must be installed to protect the swing span control room 
against vandalism. The cost of this work is estimated at $3,000, 

I RECOMMEND that: 


a) The above mentioned security device and alarm system 
be installed on the Cambie Street swing span at an 
estimated cost of $3,000. 

b) City Council approve this Non-Annual Recurring expenditure 
prior to adopting the 1971 Operating and Maintenance Budget." 


Your Board RECOMMENDS that the foregoing be approved. 


5. Reconstruction of Sewers Prior to 
Proposed Paving 

"The sewers listed below have been inspected by T.V. and found in 
poor condition. They should be reconstructed prior to proposed paving. 

I RECOMMEND that the funds to cover the estimated cost of 
reconstruction be appropriated from Account Cofie 0116/7906, "Miscellaneous 
Unallocated', in the 1970 Sewers Capital Budget, as follows: 

a) Trinity Street from Garden Drive to Nanaimo Street $ 6,300 

b) Georgia Street from Salisbury to Commercial Drive $ 14,700 

c) 22nd Avenue from Main Street to Sophia Street $ 22,500" 

Your Board RECOMMENDS that the foregoing be approved. 


The second involves the hiring of two sunmons officers exclusively to serve 
sijnitonses in persoi, at an estimated annual cost of $39,000 as follows: the 
positions to be initially tenporary for six months, pending a review by the Director 
of Finance at that time, as to the effect of the enforcement program with continuance 
: subject to approval by the City Manager. 

! It is estimated that the two officers could serve about 800 summonses per month. 
' At first, this will cape with only a fraction of offenders, including the worst 
i repeaters. However, we expect that this procedure will soon result in more tickets 
and mail sumroises being paid at an earlier stage, thus reducing the need for 
personal summonses. Eventually, we hope that virtually all offenders will have 
to pay up, and habitual offenders will find it uneconomical to hog shart-term 
parking spaces. 

Provincial officials do not expect that the new procedure will cause significant 
crowding of the Provincial Courts. Iheir experience is that once people are served 
with a personal summons or, ultimately, a bench warrant, the vast majority pay up 
rather than appear in Court. 


1979 


Cost estimate 

Annual 

3 Months 

Salaries - 2 servers 

$26,400 

$6,b00 

Fringe Benefits 

3,300 

800 

Uniforms and Supplies 

500 

300 

Automobile lease costs - 2 

6,300 

1,600 

Operating Expenses 

2,500 

600 


$39,000 

$9,900 


Anticipated revenve that will be generated by the stricter enforcement is 
estimated to be between $4,000 and $5,000 per itonth, or between $48,000 and 
$60,000 per year. This will more than offset the increase in cost for 
enforcement. 

It is also necessary that the Surmcns Officers be appointed Peace Officers 
by the Provincial Government, to legally carry out their functions. 


Reccnroendation 

In orcjer to proceed with the enforcement program of sunrnonses, the Director 
of Finance reoomnends that: 

(A) Two positions of SurtitDns Officers be created in the Finance Department's 
Revenue and Treasury Division, By-Law Fines Collections Branch, subject 
to the classification by the Director of Personnel Services at an 
estimated cost of $7,400 for 1979. 

(B) An amount of $2,500 be provided in the 1979 budget for the leasing of 
2 ccnpact autort±)iles, operating supplies and uniforms. 

(C) That the necessary funds for 1979 be provided from Contingency Reserve, 
and that the revenue estimates be adjusted accordingly. 

(D) The Province be requested to establish the Surmons Officers as 
Peace Officers. 

The Vancouver Municipal and Regional Btplqyees' Union has received a copy of 
this report." 

The City Manager notes that the measures proposed here are self-financing and 
are necessary in order to maintain the credibility of parking tickets, and in 
order to preserve short term parking spaces. 

The City Manager RB0CM1E1SID6 approval of the above reccntnendations of the 
Director of Finance. 


fOR COUNCIL ACTION SEE PagE(SI 


MANAGER'S REPORT 

September 21, 1979 

TO: Vancouver City Council 

SUBJECT: VANCOUVER ART GALLERY - SUMMARY REPORT 

CLASSIFICATICN: CONSIDERATION 


The Director of Civic Buildings reports as follows: 

"In 1978 it was estimated that renovations to the old 
Provincial Court House to acconnodate the Vancouver Art Gallery could 
be acccitplished for approximately $13.1 million. 

Council approved the appointment of a contractor to vork 
with the Architects to confirm the feasibility of a $9.0 million construction 
cost. This has been carried out and the contractor confirms a 
guaranteed maximum i:pset price of $10,127,828 for constmction as 
of May 1, 1979. This is equivalent to $9.43 million in 1978 dollars. 


The $430,000 cost difference is explainable and it is 
considered that the contractor has met his obligations under his contract 
and should be paid his first fee. 

Negotiations with the Architect have resulted in a flat fee 
offer to ccrtplete the project v*iich is considered acceptable. It is 
recontnended a contract be entered into on this negotiated basis. 

The project costs vMch have been placed before the public 
at various times can be siirmarized as follows: 

March 1978 Mayor's Art Cost 

Repoirt to Letter to Gallery Estimates 
ITEM Council Province Publication May 1979 

Construction $ 9,000,000 $ 9,000,000 $ 9,000,000 $10,127,828 

Contingency 1,000,000 1,000,000 1,000,000 

Fees 1,000,000 1,000,000 1,000,000 1,283,000 


Inflation - 1,000,000 1,000,000 

Furnishings - 1,100,000 1,100,000 1,100,000 (est.) 

Land Rental - - 2,500,000 

Construction Bridge 

Financing - - 500,000 
Landscaping, 

Utilities, etc. - - - 500,000 (est.) 


$11,000,000 $13,100,000 $16,100,000 $13,010,828 


FUNDING 

Renovation Funds $ 2,600,000 $ 2,600,000 $ 2,600,000 $ 2,600,000 

Proceeds of Sale of 
present Art Gallery 

site 2,000,000 2,000,000 2,000,000 2,000,000 

Federal Government 3,500,000* 4,500,000* 4,500,000* 4,500,000* 

B.C. Govemnent 1,500,000* 2,000,000* 2,000,000* 2,000,000* 
Grant of Coiart House 

Site - - 2,500,000 

Private Sector 1,500,000** 2,000,000** 2,500,000** 2,000,000** 


$11,100,000 $13,100,000 $16,100,000 $13,100,000 


* The senior levels of government have not yet aommitted thanselves to funding 
** The actual amount raised is $4,000,000 (approximate). 
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Since the May 1979 construction cost is subject to inflation, 
the length of time involved in cortpleting the project will affect the 
final price of the renovations. 

The effects of entering into a year long design phase 
followed by tv\0 years of construction would result in an escalation 
of $3.2 million. 

It would be possible to condense the design and building 
schedule so that some aspects are performed concurrently, and 
accelerate the construction phase to occiipy eighteen months. This 
would effect a cost saving of $1.7 million in construction inflation cost and is 
the course of action recarmended. 

It is recarmended that a four month initial design phase be under- 
taken. During this time, seme of the minor costs, which are presently esti- 
mates only, will also be finalized. Furthermore, it is hoped that in that 
time the lease of the building and site can be negotiated, and the funding 
sources can be confirmed. Following this phase, a report will be made to 
Council and a final decisicn will be requested on v*iether to proceed into 
actual renovations. 

It is, therefore, reccnmended as follows: 

1. That the Contractors' obligations to the initial costing 
and assitance period be considered discharged and they 
be paid 25% of fee 'A', i.e. $16,250 from the amount 
already appropriated. 

2. That the Director of Legal Services be requested to 
conclude an agreement with Arthur Erickson, Architects, 
at the offered flat fee for the project with suitable 
provisions to pro-rate the fee in the case of project 
abandonment to the satisfaction of the Director of 
Legal Services. 

3. That the Architects and Contractor be instructed to 
develop sufficient working drawings to ccirmence the 
maximum possible construction before May 1980. 

4. That the sum of $260,250 be appropriated fron the 
$2.6 million set aside by Council fron the Downtown 
Inprovement Reserve for the Art Gallery to cover necessary 
fees. The balance of fees required to be 
reported before construction starts. 

5. That the Director of Civic Buildings report back in 
approximately four months outlining progress on lease 
negotiations, funding and vrork presently estimated only, 
and the possibility of a start on actual construction." 


Ihe City Manager conments as follows: 

Council will be aware of the public announcement of the success of the private 
fund-raising drive, vAiich is expected to contribute $4,000,000 towards the 
project. Together with the City's ccrnnitment of $4,600,000, this produces 
a total of $8,600,000 — vdiich is very far short of even the minimum estimate 
of $14,140,000 contained in this report. 

The Mayor will report verbally on the prospects of senior government funding, 
but at this time, there are no firm cortmitments . 
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In view of t±ie above, Council has three choices: 

A) To proceed with the detailed design. 

In that case. Council should approve Recatmendations 1 to 5. 

Penalty : If the project has to be aborted in 4 nonths' time because the 
total funding is not available, the City will have lost an additional 
$260,000. 

B) To defer any decision until the total funding is secured. 

In that case. Council should defer decision on Recctnmendations 1 to 5, 
and request a report back within 4 months on funding and lease negotia- 
tions. They should also extend the option to the Art Gallery to 
January 31, 1980. 

Penalty ; If the project then proceeds 4 months later, there will be an 
increase of costs due to inflation (partially offset by interest earned 
on funds available and by reduced need for bridge financing) . This, 
together with security and other costs for the ertpty building, is estimated 
at about $h million. 

C) lb abafidon tte Art Gallery project and ask the City Manager to report 
on alternate public uses. 

Ihe City Manager submits for Council's CCNSIDEPATIOSI the choice between 
A, B and C. 


fOR <:OU»iCH ACTION SEE PAGE(S) /..(t.'.J.k 


CITV OF VAI4C0UVER 


REGULAR COUNCIL MEETING 


A regular meeting of the Council of the City of Vancouver was 
held on Tuesday, October 2, 1979, in the Council Chamber commencing 
at approximately 2.00 p.m. 


PRESENT ; Mayor Volrich 

Aldermen Bellamy, Boyce, Ford, Gerard, 
Harcourt, Kennedy, Little, 
Marzari, Puil and 
Rankin (arrived at 4.30 p.m.) 


CLERK TO THE COUNCIL; R. Henry 


PRAYER 

The proceedings in the Council Chamber were opened with prayer, 
offered by the Civic Chaplain, Major McBain, of the Salvation Army. 


"IN CAMERA" MEETING 

The Council was advised there were matters to be considered 
"In Camera" later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Gerard, 
SECONDED by Aid. Bellamy, 

THAT the minutes of the Regular Council Meeting of September 25, 
1979 (with the exception of the "In Camera" portion) be adopted after 
recording Alderman Little as being opposed to the closure of the 
Cambridge Overpass and Skeena Street as contained in paragraph B of 
Alderman Bellamy's motion on Page 13. 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Gerard, 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Volrich in the Chair. 

- CARRIED UNANIMOUSLY 


DELEGATIONS 

1. Strata Title Conversion Application 
1605 - 1615 Maple Street 

Pursuant to Council's action at its meeting of September 25, 
1979, when dealing with a Strata Title Conversion Application at 
1605 - 1615 Maple Street, Mr. Evans, on behalf of the applicant and 
Mr. Katz, the Architect, addressed Council in support and in 
explanation of this Strata Title Application. Council was advised 
that $150,000.00 has been expended on the work to date by the 
applicant. 


.Cont'd. 
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DELEGATIONS (Cont'd.) 


Strata Title Conversion Application 
1605 - 1615 Maple Street (Cont'd.) 

Mr. Bobiak of the Permits & Licenses Department explained his 
part in the administration of the application and referred to the 
new procedures which will take place in order to prevent the 
situation from happening again. 

A former tenant, Mr. Dalkin, also addressed Council and 
referred to the circumstances concerning the eviction of tenants 
by Yorkshire Trust, the owners. 

Following discussion the Mayor ruled that Council's resolution 
of September 18, 1979 could be overruled by a simple majority and 
it was 

MOVED by Aid. Puil, 

THAT the application be approved, thereby permitting the 
conversion of the premises at 1605 - 1615 Maple Street (Lot 10, 
Block 205, District Lot 526) to strata title ownership consisting 
of six (6) strata lots, subject to the following conditions: 

That a certificate of approval (Form 10) shall not be 
issued by the Approving Officer until: 

(i) the building substantially complies with the 
applicable City By-laws to the satisfaction 
of the City Building Inspector at no cost to 
the City, or 

(ii) the applicant posts a bond for the total cost 
of completing (i) above. 

- CARRIED UNANIMOUSLY 


2 . Tyne Villa Seniors Housing Project 

Council considered a report dated September 25, 1979 from the 
City Manager regarding a development permit application on 3360 
School Avenue in which the Director of Planning gave the background 
of the application and an analysis. The City Manager, in submitting 
the report for Council's consideration indicated the choice between: 

A. Requesting the Director of Planning to process this 
application as meeting the intent of the CD-I By-law, or 

B. Informing the applicant that his proposal does not meet 
the intent of the by-law, but that Council would be 
willing to consider (at a public hearing) an amendment 
for the proposed housing at a reduced floor space ratio 
of 0.6 

Mr. Delgatty, the Architect for the developers, addressed Counc 
in support of their proposal and filed a brief. On a question put 
he advised that the units would be for rent or purchase with the 
rental cost being from $325.00 to $350.00 per month. 

MOVED by Aid. Puil, 

THAT the applicant be informed that his proposal does not meet 
the intent of the By-law, but that Council would be willing to 
consider (at a public hearing) an amendment for the proposed housing 
at a reduced floor space ratio of 0.6. 

- CARRIED 

(Aldermen Gerard and Kennedy opposed.) 
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DELEGATIONS (Cont'd.) 


3. Twenty-five (25) Additional 
Taxicab Licenses 


Council on September 25, 1979 agreed to hear delegations when 
the matter of the additional taxicab licenses was to be discussed. 
Prior to considering this matter and the report of the Transportation 
Committee dated September 20, 1979 on the subject, a letter was 
noted from Mr. Olaf Klasen requesting that the discussion be deferred 
to consider new options which would benefit not only the citizens but 
the taxi business in general. Council generally was of the opinion 
that further enquiries and investigations should be carried out on 
the whole matter and it was 

MOVED by Aid. Little, 

THAT this whole topic be referred back to the Transportation 
Committee for further enquiries, investigations and report back 
to Council. 

- CARRIED UNANIMOUSLY 


COMMUNICATIONS OR PETITIONS 

1. G.W. Brand - Appointment as 

Chairman of the Canadian Electrical 
Code 


Council noted a memorandum from the Director of Permits and 
Licenses advising that Mr. Gordon Brand, the City's Chief Electrical 
Inspector has been appointed to the position of Chairman to the 
Canadian Electrical Code (Part 1). 

MOVED by Aid. Little, 

THAT the letter from the Director of Permits and Licenses 
be received , noting that the Mayor, on behalf of Council, has extended 
congratulations to Mr. Brand. 

- CARRIED UNANIMOUSLY 


2. Diversion of Discovery Street 
Through Jericho Park 

Council noted a letter from Mr. Denis Gray-Grant requesting to 
appear before Council as a delegation to discuss the Jericho Lands 
Agreement and the proposed diversion of Discovery Street through 
Jericho Park. Requests were also received from Save Our Parkland 
Association and the Vancouver Council of Women. 

MOVED by Aid. Boyce, 

THAT the delegation requests be granted and heard before 
Council on October 30, 1979. 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S REPORTS 


A. MANAGER'S GENERAL REPORT 
SEPTEMBER 28, 1979 


Works & Utility Matters 
(September 28, 1979) 

The Council considered this report which contains five clauses 
identified as follows: 


CI. 

1: 

CI. 

2: 

CI. 

3: 

CI. 

4: 


CI. 5: 


Disposal of Street Banners 
Pacific Centre Garage - Equipment 
Speed Deterrent Bumps - Requests 
to Cancel 

Closure of Portion of the Lane 
North of Kingsway Between 
Welwyn Street and the Lane West 
of Welwyn Street 
Closure of Portion of the Lane 
South of 2 9th Avenue Between 
Crown Street and Wallace Street 


Clauses 1-3 inclusive 

MOVED by Aid. Harcourt, 

THAT the recommendations of the City Manager, as contained in 
clauses 1, 2 and 3 of this report, be approved. 

- CARRIED UNANIMOUSLY 


Closure of Portion of the Lane 
North of Kingsway Between 
Welwyn Street and the Lane West 
of Welwyn Street 
(Clause 4) 


At the request of the City Manager, this clause was withdrawn. 


Closure of Portion of the Lane 
South of 29th Avenue Between 
Crown Street and Wallace Street 
(Clause 5) 


MOVED by Aid. Harcourt, 

THAT the recommendation of the City Manager, as contained in 
this clause be approved. 

- CARRIED UNANIMOUSLY 


Building & Planning Matters 
(September 28, 1979) 

The Council considered this report which contains two clauses 
identified as follows: 

CI. 1: Champlain Heights - Enclaves 

4, 5, 6, 7 and 21 
CI. 2: Champlain Heights - Office/ 

Commercial Sites Community 

Services Centre 


.Cont'd. 
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CITY MANAGER'S REPORTS (Cont'd.) 


Building & Planning Matters 
(September 28, 1979) (Cont'd.) 

Clauses 1 and 2 

MOVED by Aid. Boyce, 

THAT the recommendations of the City Manager, as contained in 
clauses 1 and 2 of this report, be approved. 

- CARRIED UNANIMOUSLY 


Finance Matters 
(September 28, 1979) 

The Council considered this report which contains two clauses 
identified as follows: 

CI. 1: West End Community Centre - 

Administration of Program 

and Revenue 
Cl. 2: Investment Matters (Various 

Funds) (August 1979) 


Clauses 1 and 2 

MOVED by Aid. Puil, 

THAT the recommendations of the City Manager, as contained 
in clauses 1 and 2 of this report, be approved. 

- CARRIED UNANIMOUSLY 


Property Matters 
(September 28, 1979) 

The Council considered this report which contains two clauses 
identified as follows: 

Cl. 1: Lease of Stanley Park Pavilion 

for City Training Facility 
Cl. 2: Sale of City-owned Property: 

(a) N/S of 3300 Block Napier 
Street 

(b) N/W corner of Venables & 
Rupert 


Clauses 1 and 2 

MOVED by Aid. Bellamy, 

THAT the recommendations of the City Manager, as contained in 
clauses 1 and 2 of this report, be approved. 

- CARRIED UNANIMOUSLY 


B. MANAGER'S REPORT 

(September 25, 1979) 

Marathon Realty's Schematic Plans 
for the Central Waterfront 


For Council action see page 10. 
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CITY MANAGER'S REPORTS ( Con t ' d . ) 


C. MANAGER'S REPORT 

(September 18, 1979) 

Provincial Home-owner Grants to 
99-Year Leaseholders 


Council noted a report dated September 18, 1979 from the City 
Manager in which the Director of Finance reported on a petition 
received from a Mrs. E. Simpson concerning the Provincial Home-owner 
Grant Act and its application to 99-Year Leaseholders. Council was 
advised that Mrs. Simpson wishes to appear as a delegation on the 
matter at a later date. 

MOVED by Aid. Harcourt, 

THAT the City Manager's report be received for information and 
the delegation request be granted. 

- CARRIED UNATIIMOUSLY 


D. MANAGER'S REPORT 

(September 28, 1979) 

Ambulance Services - Persons in 
Custody 

Council considered a report dated September 28, 1977 from the 
City Manager in which the Director of Finance reported on a letter 
received from the Ministry of the Attorney General regarding billing 
for ambulance costs related to persons in custody of the Vancouver 
City Police. 

The report concluded with two options. 

MOVED by Aid. Puil, 

THAT the Attorney General be advised that the City is not 
prepared to pay these bills since 

- the service is provided to individuals, who are entitled 
to its free use 

- many of these individuals are wards of the Ministry of 
Human Resources 

- any claims against the City would be more than off-set 

by the savings to the Emergency Health Services Commission 
due to the use of our Fire Department for paramedical 
services 

but agree to negotiate further with the Attorney General an equitable 
cost-sharing arrangement. 

- CARRIED 


(Aid. Little opposed) 


580 

Board of Administration, February 5, 1971 (WORKS - 4) 

6. Tender No. 35-70-6 
Hydraulic Backhoes 

The City Engineer and Purchasing Agent report as follows: 

"Tenders for the above were opened by your Board on 26 
October, 1970, and referred to the City Engineer and 
Purchasing Agent for report. The working copy of the 
tabulation is on file in the Purchasing Agent's office. 

The 5% Provincial Sales tax is in addition to all prices 
shown in this report and this tabulation. 

Bid Numbers refer to the relative position of the bids 
in ascending order of price. 

Funds for this purchase are provided in the Equipment 
Plant Replacement Fund. 

Item 1 - 3/4 Yd. Hydraulic Backhoe 

Thirteen bids were received for this item. Five of the 
thirteen bids do not meet specifications. 

The tender called for prices on a new machine and a trade 
in price on an old machine owned by the City. New machine 
prices ranged from $41,332.50 to $66,338.58 and trade in 
values ranged from $1,000 to $9,500. One bidder (Bid No. 
3) did not offer any price for the old machine. 

Bids No. 1 and 2 do not meet specifications. 

We RECOMMEND acceptance of the lowest bid to meet specifi- 
cations. Bid No. 3, from Max Johnson Equipment Ltd. for one 
only Poclain 3/4 cu. yd. Hydraulic Backhoe model LC 80 at 
a total price of $46,855.71. 

Item 2-1 Cu. Yd. Hydraulic Backhoe 

Fourteen Bids were received for this item. Five of the 
fourteen bids do not meet specifications. 

The Tender called for prices on a new machine and trade 
in prices on an old machine owned by the City of Vancouver. 
New machine prices ranged from $55,119.24 to $96,949.71 
and trade in values ranged from $1,500 to $12,550. One 
bidder did not offer any price for the old machine (Bid 
No. 5) . 

Bids No. 1, 2, 3 and 4 do not meet specifications. 

We RECOMMEND acceptance of the lowest bid to meet speci- 
fications. Bid No. 5, from Max Johnson Equipment Ltd. for 
one only Poclain 1 cu. yd. Hydraulic Backhoe model GC 120 
at a total price of $68,765.40." 

Your Board 

RECOMMENDS the foregoing recommendations of the City Engineer 
and Purchasing Agent be adopted, plus 5% Provincial Sales 
Tax and contract satisfactory to Corporation Counsel. 
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STANDING COMMITTEE REPORTS 


1. Report of Standing Committee 
on Community Services 
(September 20, 1979) 

The Council considered this report which contains three clauses 
identified as follows: 

CI. 1: Seating Capacity of Licensed Premises 
Cl. 2: Detention of the Mentally 111 in 

City Jail 
Cl. 3: M.O.S.A.I.C. 

Clauses 1, 2 and 3 

MOVED by Aid. Bellamy, 

THAT the recommendations of the Committee, as contained in 
clauses 1, 2 and 3 of this report, be approved. 

- CARRIED UNANIMOUSLY 


II. Report of Standing Committee 
on Planning and Development 
(September 20, 1979) 

The Council considered this report which contains four clauses 
identified as follows: 

Cl. 1: Zoning Discretion for Heritage 
Structures 

Cl. 2: Monthly Status Report on Rezoning 

Applications 
Cl. 3: Temporary Use of Strathcona Sites C & D 

for Commercial Parking Purposes 
Cl. 4: Enforcement - Building By-law Violations 

1354 West 15th Avenue 

Zoning Discretion for 
Heritage Structures 
(Clause 1) 


MOVED by Aid. Boyce, 

THAT the recommendations of the Committee, as contained in 
clause 1 of this report, be approved. 

- CARRIED 

(Aid. Kennedy opposed) 


Clauses 2 , 3 and 4 

MOVED by Aid. Har court, 

THAT the recommendations of the Committee, as contained in 
clauses 2, 3 and 4 of this report, be approved. 

- CARRIED UNANIMOUSLY 


cont'd 


Regular Council, October 2, 1979 ^ 


STANDING COMMITTEE REPORTS (Cont'd) 


III. Report of Standing Committee 
on Transportation 
(September 20, 1979) 

Handicapped Transportation 
Cabs 

(Clause 1) 


MOVED by Aid. Kennedy, 

THAT the recommendation of the Committee, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 


IV. Report of Standing Committee 
on Finance and Administration 
(September 20, 1979) 

The Council considered this report which contained two clauses 
identified as follows: 

CI. 1: Vancouver Symphony Society Use 

of Orpheum Theatre 
CI. 2: Poser and Reser Budgets 

Clauses 1 and 2 

MOVED by Aid. Puil, 

THAT the recommendations of the Committee, as contained in 
clauses 1 and 2 of this report, be approved. 

- CARRIED UNANIMOUSLY 


V. Report of Standing Committee 
on Finance and Administration 
(September 27, 1979) 

Additional Cultural Grant 

Requests - 1979 

(Clause 1) 


When considering this report the Council noted a further 
report from the Finance Department giving up-to-date details of the 
unallocated balance of funds regarding 1979 grants. 

The various cultural grant requests contained in the report 
were dealt with seriatim. 

(A) B.C. Touring Council - 
Grant Request $1,500 

MOVED by Aid. Puil, 

THAT the recommendation of the Committee be approved. 

- CARRIED UNANIMOUSLY 


cont ' d 
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STANDING COMMITTEE REPORTS (Cont'd) 


Standing Committee on 
Finance and Administration 
(September 27, 1979) (cont'd) 


Additional Cultural Grant 

Requests - 1979 

( Clause 1) (cont'd ) 


(B) Janus Theatre Society - 
Additional Cultural Grant 
Request $5,000 

MOVED by Aid. Puil, 

THAT the recommendation of the Committee be approved. 

- CARRIED UNANIMOUSLY 

(C) Cheremshyna Ukranian Folk 
Dance Ensemble - Grant 
Request $630 

MOVED by Aid. Puil, 

THAT the recommendation of the Committee be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 

(D) Cultural Grant Request - 
China Month $4,600 


MOVED by Aid. Puil, 

THAT the recommendation of the Committee be approved. 

- CARRIED BY THE 
REQUIRED MAJORITY 

(Aid. Boyce and Puil opposed) 

(E) Cultural Grant Request 

$3,000 - Pacific Cinematheque 
for Chinese Cinema 


MOVED by Aid. Puil, 

THAT the recommendation of the Committee be approved. 

- CARRIED UNANIMOUSLY 

(F) Vancouver Women in Focus - 
Grant Request $2,400 

MOVED by Aid. Puil, 

THAT the recommendation of the Committee be approved. 


- CARRIED UNT^IMOUSLY 
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CITY MANAGER'S REPORTS (Cont'd) 


B. MANAGER'S REPORT 

(September 25, 1979 ) 

Marathon Realty's Schematic Plans 
for the Central Waterfront 


The Director of Planning and members of his staff, by means 
of drawings, gave a report reference to Council on Marathon 
Realty's schematic plan for the Central Waterfront. The staff 
reviewed three areas which require further study i.e. density, 
height and view, and parking. 

The City Engineer commented on access and services for the 
proposed development. He stated the transportation plan provides 
good possibilities for transit and LRT, as well as good pedestrian 
access to the development. In addition, the proposal relates well 
to the Convention Centre proposed for Pier B-C. 

MOVED by Aid. Puil, 
THAT 

1. City Council indicate to Marathon Realty its preference 
for a development scheme generally along the lines of 
the composite alternative as described in the report of 
the Director of Planning dated September 25, 1979, and 
request that this concept be further developed. 

2. City Council instruct the Director of Planning to 
initiate a formal meeting with representatives of 
Marathon Realty, Pier B-C Board, and all the involved 
parties (as described in Part 4a of the Director of 
Planning 's report) to further discuss procedural options 
outlined in this report. 

3. The Director of Planning to report back on the result 
of the discussion in item #2. 

4. The Director of Planning discuss with the Planning and 
Development Committee the amount of detail which might 
be provided in such a plan, and the estimated cost and 
time required to produce plans of various complexity. 

- Carried Unanimously 

MOVED by Aid. Kennedy (in amendment) , 

THAT the following be added to item 2 quoted above: 

As well as a further option that the hotel be located 
in front of the proposed Convention Centre on Pier B-C 
and the office building be situated adjacent to 
Granville Square to permit inclusion of a plaza in 
this development. 

- LOST 

(Aid. Bellamy, Boyce, Ford, Gerard, Harcourt, Little, 
Marzari, Puil and the Mayor opposed) 

The motion by Aid. Kennedy having lost, the motion by 
Aid. Puil was put and carried unanimously. 

The Mayor congrat\;lated the City Engineer, the Director of 
Planning and their staff on the excellent work carried out on 
this project. 
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***** 

Council recessed at 4:15 p.m. and following an 
'In Camera' meeting in the Mayor's Office recon- 
vened in the Council Chamber at 4:30 p.m. with 
all members present except Aid. Bellamy (on Civic 
Business) and Aid. Puil. 

***** 


DELEGATIONS (Cont'd) 

4. 1025 West Broadway, Development Permit 

Application No. 84392. Area Co-ordinating 
Centre for B.C. Alcohol & Drug Commission 

Before Council this day was a report of the City Manager dated 
September 25, 1979, in which the Director of Planning submitted a 
report on the proposed Area Co-ordinating Centre for B.C. Alcohol 
and Drug Commission at 1025 W. Broadway. The report was submitted 
to Council because of the concerns expressed by neighbours and the 
difficulties the Commission have had in locating centres in the 
city. 

In the report the Director of Planning advised that he and 
the Development Permit Staff Committee were recommending to the 
Development Permit Board that it approve the Development Permit 
subject to Council's concurrence and subject to certain conditions. 
The City Manager submitted this matter for Council's consideration. 

Also before Council was a memorandum dated October 2, 1979 
from the Director of Planning, in his capacity as Chairman of the 
Development Permit Board, advising that the Board on October 1, 
1979 had approved the Development Permit Application for a proposed 
Area Co-ordinating Centre for B.C. Alcohol and Drug Commission at 
1025 W. Broadway, subject to certain conditions and also subject to 
the concurrence of the Council. 

The following then addressed Council on this matter: 

Mr. J. Russell , Alcohol and Drug Commission, stated that the proposed 
facility is not a treatment centre but is intended for assessment 
of patients prior to referral for treatment in other facilities. 
The centre will handle no more' than six patients a day and no 
patient will remain at the centre overnight. Mr. Russell stated 
that day treatment centres are currently in operation in other 
areas of the City with very little impact on the neighbourhood. 

Mrs. J. Searcy , businesswoman, operating out of premises adjacent 
to the proposed centre and speaking on behalf of other business 
people in the area, expressed concern that that facility would 
affect the business character of the area. She also stated that 
there is no off-lane parking for the building in question and, 
therefore, patients coming to the centre under escort would have 
to be off-loaded on Broadway. 

Mr. H. Tracey addressed Council on behalf of neighbourhood residents 
and businesses. He posed a number of questions related to the 
operation and requested Council seek answers from the Alcohol and 
Drug Commission. He further stated that the neighbouring businesses 
and residents were unhappy about the notification process. 

Mr. R«H. Fitzgerald addressed Council and read from a circulated 
brief in which he urged that Council defer a decision on this 
application, pending a proper socio-economic impact study by an 
independent consultant. 


cont 'd. 
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DELEGATIONS (Cont'd) 


1025 West Broadway, Development Permit 

Application No. 84392. Area Co-ordinating 

Centre for B.C. Alcohol & Drug Commission (cont'd) 


Mr . Chambers / Greentree Agencies, 1097 West Broadway, stated that 
he too was opposed to the proposed facility in this location. He 
also queried the reason why there are currently four centres 
operated by the Alcohol and Drug Commission on West Broadway and 
suggested that all be centralized into a single unit. 

Mr. Russell then answered questions from Council and indicated 
that only two of the four operations of the Commission located on 
Broadway see any patients: these are 307 West Broadway, which 
is currently an assessment centre and out-patient clinic for drug 
addicts, and 175 West Broadway, which operates an out-patient 
counselling service for alcoholics. 

MOVED by Aid. Rankin, 

THAT Council concur with the decision of the Development 
Permit Board to approve Development Permit Application No. 84392, 
thereby permitting the use of the main floor of the existing 
building at 1025 West Broadway as an Area Co-ordinating Centre 
for the B.C. Alcohol and Drug Commission for a period of time 
expiring December 31, 1980, subject to the following conditions: 

Prior to the issuance of the Development Permit: 

1. The B.C. Alcohol and Drug Commission set up a 
liaison committee with the neighbours to monitor 
the use and its effects on the community during the 
limited period of approval; 

2. The eight (8) off-street parking spaces are to be 
provided in accordance with the relevant requirements 
of Section 12 of the Zoning and Development By-Law 
within sixty (60) days of the date of any use or 
occupancy of the proposed development and thereafter 
permanently maintained in good condition. 

FURTHER THAT the issuance of this Development Permit be 
subject to the facility: 

seeing no more than six (6) patients per day; 

limiting assessments to a maximum of 10 hours 
per day; 

and a report back to Council on operation of the Centre each month 
for the first six months of operation. 


- CARRIED 

(Aid. Kennedy and the Mayor opposed) 


***** 

The Council recessed at 5:50 p.m. to reconvene in the Council 
Chaupnber at 7:30 p.m. 


* * * * * 
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* * * 


The Council reconvened at approximately 7:30 p.m. in the 
Council Chamber, in Committee of the Whole, with Mayor Volrich 
in the Chair and the following members 

PRESENT: Mayor Volrich 

Aldermen Boyce, Ford, Harcourt, Kennedy, 
Little, Marzari, Puil and Rankin 

ABSENT: Aldermen Bellamy (on Civic Business) and 

Gerard 

CLERK TO THE COUNCIL: M. Kinsella 


DELEGATIONS (Cont'd) 

5. Blocks 129 and 130 
Jericho/Locarno 

Council had before it a motion of Alderman Little with 
respect to City properties in Blocks 129 and 13 Jericho/Locarno 
area. On May 15, 197 9, Council approved delegation requests 
related to the subject and Council on June 12, 197 9, deferred the 
matter until September, 197 9. 

Accompanying the motion was a memorandum from the Supervisor 
of Properties on the history of the subject properties, letters 
from the Vancouver Park Board and the Vancouver City Planning 
Commission in support of the motion and a letter from the Dunbar- 
Southlands-West Point Grey Area Planning Committee, also in support. 

Also circulated before Council was a letter from Mr. S.O. 
Russell, an area resident, opposing the motion. 

Council proceeded to hear representation from the following: 

In Favour 


Mrs. M. Pigott 

Ms. Betty Richardson for West 
Point Grey Civic Association 
(brief filed) 

Ms. Pearl Steen for Vancouver 
Council of Women 
(brief filed) 

Commissioner Eraser for 
Vancouver Board of Parks 
and Recreation 

Mr. T.M. Nichols for Save Our 
Parkland Association 
(brief filed) 

Mr. S.M. Oosterhuis for 
Dunbar-West Point Grey- 
Southlands Area Committee 


In addition. Council received two further letters in opposition 
to the motion from area residents. 

MOVED by Aid. Little, 

THAT WHEREAS the City Council in 1978 decided to dispose 
by lease arrangement City properties in Blocks 129 and 130 in 
the Jericho/Locarno Area with the exception of the Easterly 4 
lots in Block 13 0; 


In Opposition 

Mr. S.O. Russell 
(brief filed) 

Mr. D. Conder for West Point Grey 
Community Association 

Mrs. D. Gillis 

Mrs. J. James 

Mr. R.F. Scarth 


Cont'd 
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DELEGATIONS (Cont'd) 

Blocks 129 and 130 
Jericho/Locarno (Co nt 'd ) 

AND WHEREAS it is obvious, therefore, that Block 130 is a 
natural for inclusion as part of this Locarno Beach Park Area; 

AND WHEREAS two properties have now been leased as a result 
of Council decision thereby tying up these properties for 60 
years ; 

AND WHEREAS to continue this policy would make it very 
difficult to acquire the leased interests in the meantime due 
to disruption costs; 

THEREFORE BE IT RESOLVED THAT City-owned lots in Block 13 0, 
legally described as Lot 17, Block 130, D.L. 540, Plan 229 and 
Lots E, F, G, Block 130, D.L. 540, Plan 17355, be withdrawn 
from the market effective immediately and that the leasing of 
these and the balance of the lots in this block be not proceeded 
with; 

FURTHER THAT as and when any privately-owned properties in 
Block 13 become available, the Supervisor of Properties so 
inform the Council forthwith for the Council's consideration of 
acquisition ; 

AND FURTHER THAT City-owned lots in Block 129 known as 
Lot 15, Block 129, D.L. 540, Plan 229 and Lots D and E, Block 129, 
D.L. 54 0, Plan 17355 also be withdrawn from the market. 

- LOST 

(Aldermen Ford, Harcourt, Kennedy, Marzari, and 
the Mayor opposed . ) 

* * * 

At this point in the proceedings. Alderman Harcourt left 
the meeting. 

* * * 


6. Closure of 23rd Avenue to 
Tupper School 


Council had before it a report of the Standing Committee on 
Transportation dated June 21, 197 9, on the impact of the temporary 
closure of 23rd Avenue at Tupper School. 

On June 26th, Council first considered the report and noting 
a number of delegation requests deferred the matter to September, 
1979. Also for consideration this day was a report of the City 
Manager dated September 24, 1979, dealing with the concerns of the 
Fire Chief. The report dwells upon the delay in response time 
which would be brought about by closure, difficulties with fire 
equipment and the high risk areas within the school itself. The 
report concludes with two options for Council's consideration: 

(A) by re-opening the street as recommended by the 
Fire Chief, 

or (B) if the street is to remain closed, by providing 

conpletely unobstructed access and passage for fire 
vehicles, relying only on surface treatment and signing 
to deter other traffic. 

(no action was taken on the above options) 

Cont'd . . . 


Regular Council, October 2, 1979 15 

DELEGATIONS (Cont'd) 

Closure of 23rd Avenue to 
Tupper School (Cont'd) 

The Mayor called upon the delegates to address Council and 
the following individuals appeared: 


In Support of Closure Opposed to Closure 

Mr. E. Pataky 
Mrs. M.S. Callegari 


Dr. N. Davinski for Vancouver Mr. E. Pataky 

School Board 
(brief filed) 


Mr. N.J. Loewen, Principal 
David Livingstone Elementary 
School 

(brief filed) 

Ms. Lila Little, Parents 
Consultative Committee, 
Sir Charles Tupper Secondary 
School 

(brief filed) 

Mr. J.W. Killeen, Principal 
Sir Charles Tupper 
Secondary School 
(brief filed) 

Mrs. D. Mccormick, Riley 
Park N.I. P. Committee 

Mr. D. Rudberg, Assistant City Engineer - Traffic, clarified 
for Council the results of the survey conducted jointly by the 
Engineering and Planning Departments. He suggested that the proposed 
closure must be viewed in the context of other closures which have 
occurred in the vicinity. 

Mr. Armand Konig, Vancouver Fire Chief, expressed concern 
for the viability of closure as it would affect the response time 
to fire units responding to the school. 

Following discussion, it was 

MOVED by Aid. Kennedy, 

THAT the recommendations of the Standing Committee on 
Transportation be eunended and then approved as follows: 

A. THAT 23rd Avenue adjacent to Tupper School (between Carolina 
Street and a point approximately 561 feet west) be closed, 
(amended ) 

B. THAT fire access and utility requirements through the 
redevelopment of the permanent closure be worked out to 
the satisfaction of the City Engineer and Fire Chief. 

C. THAT the Vancouver School Board install speed bumps in the 
private lane east of Prince Edward Street between 22nd and 
23rd Avenues as soon as possible. 

D. THAT the temporary configuration for fire access be revised 
to deny penetration by motorcycles onto the closed portion 
of the street as soon as possible. 

E. THAT the 22nd Avenue entrance to the school parking lot at 
22nd Avenue and Carolina Street be closed with all access to 
be from 23rd Avenue. 


Cont'd . . 
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DELEGATIONS (Cont'd) 

Closure of 23rd Avenue to 
Tupper School (Cont'd) 

F. THAT all costs of the permanent closure including utility 
relocations and previously mentioned improvements to lane, 
temporary closure and parking lot are to be covered by the 
Vancouver School Board and the Vancouver School Board is to be 
reimbursed for the physical costs of the temporary closure 
in the amount of $2,176.08 to be derived from the City's 
Contingency Reserve. 

- CARRIED 

(Aldermen Kennedy and Little opposed.) 

* * * 

Alderman Kennedy left the meeting at this point in the 
proceedings . 

* * * 


7 . Priorities for Local 
Area Planning 

Council considered a report of the City Manager dated 
August 23, 197 9, with respect to local area planning priorities. 
In the report, the Director of Planning provided a background 
review of established priorities noting the status of previously 
approved programs. The report outlines the present staff resources 
for local area planning, examines site office desirability and 
provides comparative data on north Mt. Pleasant and Hastings- 
Sunrise areas. The report concludes with recommendations to deal 
with both north Mt. Pleasant and Hastings-Sunrise. 

Council at its meeting of July 24th, approved delegation 
requests on this subject from a number of interested groups. 

Mr. Christopherson , past president of the Mt. Pleasant 
Neighbourhood Association, presented a brief to Council (on file) 
urging the establishment of a local area planning office and 
sufficient staff and resources to assist the community in a 
comprehensive program of upgrading. 

Mr. K. Hanson addressed Council on behalf of the Mt. Pleasant 
Triangle N.I. P. Committee and urged that a local area planning 
office be established. 

Ms. I. Ayers presented a brief (on file) on behalf of the 
North Mt. Pleasant Planning Committee, requesting that Council 
designate north Mt. Pleasant as the first priority area within the 
greater Mt. Pleasant region. 

Mr . S. Hatch addressed Council on behalf of the Hastings- 
Sunrise Action Council and asked that there be no disparity between 
the assessment of priorities to the two areas. Further he expressed 
the hope that Council would not subvert the needs of the Hastings- 
Sunrise area to those of Mt. Pleasant. 

Mr. Barrett , aide to Vancouver East M.P. Margaret Mitchell, 
presented a letter to Council from Mrs. Mitchell urging Council to 
establish a local area planning office, but at the same time, not 
fall into the trap of pitting one neighbourhood against another. 
A previous letter from Mrs. Mitchell dated October 2nd had been 
circulated to Council. 


Cont'd 
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Board of Administration, February 5, 1971 (WORKS - 5) 


7. Request for Parade in Downtown Area 
- Women's Liberation Alliance 

Your Board submits the following report of the City Engineer. 

"The Women's Liberation Alliance, 1775 Alberni Street, in 
an undated letter received by the Engineering Department 
on January 27th, 1971, are requesting permission to hold 
a parade in the Downtown area on Saturday, February 13th, 
1971. This parade is to be part of a Nation-wide rally 
calling for the removal of Abortion from the Criminal Code 
of Canada. 

The amended proposal is as follows: 

Assembly: 12:30 p.m. at the Vancouver General Hospital 

Route: 1:00 p.m. West on 12th Avenue to Oak Street 

North on Oak Street to Broadway 
West on Broadway to Granville Street 
North on Granville Street to Robson 

Street 

West on Robson Street to Hornby Street 
North on Hornby Street to Georgia Street 
East on Georgia Street to the Court 

House 

Rally: 1:45 p.m. at the Court House 

Dispersal: 2:30 p.m. from the Court House as individuals. 

There will be approximately 200 participants in the parade who 
will keep to the right of the roadway and be controlled by 
their own marshals as well as members of the Police Department. 

The Transit Authority and Police Department state that minor 
congestion can be expected but there are no objections to the 
proposal from a Traffic Engineering standpoint. Temporary 
signing will not be required. 

Accordingly, it is RECOMMENDED that the Women's Liberation 
Alliance be permitted to hold a parade in the Downtown area 
from the Vancouver General Hospital to the Court House on 
February 13th, 1971, at 1:00 p.m. via 12th Avenue, Oak Street, 
Broadway, Granville, Robson, Hornby and Georgia Streets." 

Your Board 

RECOMMENDS the foregoing report of the City Engineer be 
adopted. 


INFORMATION ; 


8. Bus Shelters on Cambie Street at 12th Avenue 

The City Engineer reports as follows: 

"Mr. Anthony Gargrave, 510 West Hastings Street, has written 

suggesting that bus shelters be installed at the bus zones 

on the North-East and South-West corners of this intersection. 


/continued 
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DELEGATIONS (Cont'd) 

Priorities for Local 
Area Planning (Cont'd ) 

Mr. A. Worthing ton . President of the North Mt. Pleasant 
Neighbourhood Association was granted leave to address Council 
whereupon he urged Council consider the needs of the Mt. Pleasant 
communi ty . 

The City Manager and Mr. R.R. Youngberg of the Planning 
Department provided background information for Council. 

MOVED by Aid. Puil, 

THAT the recommendations 'A' - 'D' contained in the Manager's 
Report dated August 23, 1979, be approved. 

- (carried unanimously 

MOVED by Aid. Rankin, (in amendment) 

THAT recommendation 'A' contained in the Manager's Report 
be amended by deleting all of the words in line 1 following 
'approved' and substituting: 

"initiation of a local area planning program in 
Mt. Pleasant to begin in January, 198 with a two- 
year target for completion of a plan." 

FURTHER THAT recommendation 'B' contained in the same report 
be amended by deleting all of the words in line 1 following 
'approved' and substituting: • 

"the staffing for a two-year period for assessment to the 
xMt. Pleasant local area planning program and instruct the 
Director of Planning to report back in advance of the 
1980 operating budget submission with a detailed program 
budget including funding for a site office." 

- LOST (tie vote) 
(Aldermen Boyce, Harcourt, Puil and the Mayor opposed.) 


The amendment having lost the motion of Alderman Puil was 
put and carried unanimously. 


* * 


During consideration of the above item Alderman Harcourt 
rejoined the meeting. 


RISE FROM COMMITTEE OF THE WHOLE 

MOVED by Aid. Boyce, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Puil, 
SECONDED by Aid. Boyce, 

THAT the report of the Committee of the Whole be adopted . 


- CARRIED UNANIMOUSLY 
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HOT IONS 


A. Allocation of Land for 
Lane Purposes 

(North 10 feet of East 1/2 of 
Lot 15, Block 293, District 
Lot 526, Plan 590) 


MOVED by Aid. Little, 
SECONDED by Aid. Harcourt , 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver for lane purposes land in the City of Vancouver, 
Province of British Columbia, more particularly known and described 
as follows: 

North 10 feet of i:ast h of 
Lot 15 
Block 293 
District Lot 526 
Plan 590 

AND WHEREAS it is deemed expedient and in the public interest to 
accept and allocate the said lands for lane purposes; 

BE IT THEP^FORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for lane 
purposes and declared to form and to constitute portion of a lane. 

- CARRIED UNANIMOUSLY 


B. Allocation of Land for 
Lane Purposes 
(North 10 feet of Lot 18, 
Block 293, District Lot 526, 
Plan 590) 


MOVED by Aid. Little, 
SECONDED by Aid. Harcourt, 

THAT WHEREAS the registered owner has conveyed to the City of 
Vancouver for lane purposes land in the City of Vancouver, Province 
of British Columbia, more particularly known and described as 
follows : 

North 10 feet of 
Lot 18 
Block 293 
District Lot 526 
Plan 590 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

BE IT THEREFOR]; RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for lane 
purposes and declared to form and to constitute portion of a lane. 

- CARRIED UNANIMOUSLY 


ENQUIRIES AND OTHER MATTERS 

asked for a report on the Gypsy 
Moth situation and the Mayor so 
directed. 


* * * 


Alderman Ford 
gyp§y Moth 


The Ceuncil adjourngd at approximately 10:35 p.m. 




MANAGER'S REPORT 


DATE 


September 25, 197 9 


TO: 


Vancouver City Council 


SUBJECT : 


3360 School Avenue, Development Permit Application 

No. 84174. ZONED CD-I (Comprehensive Development Dist.) 


CLASSIFICATION : 


CONSIDERATION 


The Director of Planning reports as follows: 

" This matter is being referred to Council to determine whether 
it is considered that the development proposed meets the 
objectives and intent of the existing CD-I By-law for this site. 

1 . Background 
Original Application 

In December, 1974, the site, being the southwest corner 
of School Avenue and Tyne Street was rezoned from RS-1 
One Family Dwelling District, to CD-I Comprehensive 
Development District, subject to a number of conditions. 

Two of these condi-^-ions are that: 

(a) uses to be for senior citizens dwelling units, 
personal care units and uses customarily accessory 
thereto 

(b) floor space ratio shall not exceed 1.0. 

(for further details please see Appendix A attached.) 

On January 9, 1975, Development Permit No. 68457 was issued 
to R. William Wilding, Architect, for Calling Foundation, 
permitting the construction of a three-storey Senior 
Citizens personal care development for 167 personal care 
dwelling and sleeping units. This proposal met the conditions 
of the CD-I By-law. The development was not built and the 
Development Permit expired on January 9, 1977. 

2 . Kingsway Task Force 

Council will recall on October 17, 1978 approving recommend- 
ation of the Standing Committees on Planning and Development 
and Transportation relating to the Kingsway Task Force Study. 
At that time a rezoning application was pending to alter 
the CD-I on this site to permit a townhouse development with 
23 units at a floor space ratio of 1.0. 

The recommendations approved by Council on October 17, 1978 
included a suggested floor space ratio restriction for this 
site of 0.60 and a unit per acre restriction of 22. It was 
noted that this site would be suitable for low-rise, medium 
density family housing. 

The CD-I By-Law as approved by Council in December, 1974, 
however, is still valid. 

3 . T Jew T^pplication 

On May 15, 1979, Vern D. Delgatty, Architect, on behalf of 
Executive Projects Ltd. filed a new Development Permit 
Application No. 84174 to construct a housing complex con- 
taining 75 dwelling units for people in an older age group. 

The Development would not be a Senior Citizens Housing 
project with government subsidies. 
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The Architect submits "that the location and design factors 
are oriented to seniors. He advised that the project will 
demand stringent residence restrictions such as age, vehicles, 
guests, sub-leasing, etc., and that it is anticipated that 
the age minimum would be approximately 55 years old." 

The proposed development would have a floor space ratio of 
1.0 and 44 units per acre. Seventy-eight off-street parking 
spaces would be provided, including 8 for recreation vehicles. 

Analysis 

It is considered that this proposal is not Senior Citizens' 
Housing as was envisioned in the CD-I By-Law but is basically 
Market Housing at a floor space ratio of 1.0 and 44 dwelling 
units per acre. 

While the existing CD-I By-Law was approved, permitting a 
floor space ratio of 1.0, it is evident that it was approved 
on the basis that the site would be developed for normal 
senior citizens housing and/or personal care units. It has 
been the position of Council and the Planning Department to 
support a slight increase in density when considering housing 
for elderly, handicapped, or other groups who face a lack of 
accommodation tai.i jred to their specific needs. This slight 
increase enables the provision of such units at a reduced 
cost . 

This philosophy is also evident in the RM-3A1 and RM-3B 
District schedules where a bonus provision is included in 
the By-Law where a portion of units in a building are 
provided for senior citizens housing, handicapped housing, 
etc . 

This site is not situated in a high-density neighbourhood, 
being surrounded by mostly one-family dwellings. 

Because it is not clear that the development as now proposed 
meets Council's intent when the CD-I By-Law was approved 
the matter is being referred to City Council for advice. " 


The City Manager submits for Council's CONSIDERATION the choice 
between : 

A) Requesting the Director of Planning to process this applica- 
tion as meeting the intent of the CD-I By-law, or 

B) Informing the applicant that his proposal does not meet the 
intent of the by-law, but that Council would be willing to 
consider (at a public hearing) an amendment for the proposed 
housing at a reduced floor space ratio of 0.6. 


fOR COUNCIL ACTION SEE PAGE(S) m. 
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PART REPORT TO COUNCIL 
STANDING COMMITTEE OF COUNCIL 
ON 

TRANSPORTATION 

September 20, 1979 

A meeting of the Standing Committee of Council on 
Transportation was held on Thursday, September 20, 1979, in the 
No. 1 Committee Room, third floor. City Hall, at approximately 
3:30 p.m. 

PRESENT: Alderman W. Kennedy, Chairman 

Alderman D. Bellan^ 
Alderman H . Boyce 
Alderman M. Har court 
Alderman H. Rankin 

ALSO PRESENT: Alderman M. Ford 

COMMITTEE CLERK: E. Bowie 

The minutes of the meeting of August 30, 1979, were adopted. 

RECOMMENDATI ON 

1. Twenty- five (25) Additional Taxi Licenses 

Council on July 24, 1979, approved the following recommendations 
from the report of the Standing Committee on Transportation of July 
12, 1979: 

A. THAT the 1975 decision of City Council to issue 
twenty-five (25) additional taxicab licenses 

be reaffirmed. 

B. THAT the Chairman of the S\ib- Commit tee re Vehicles 
for Hire Matters be requested to meet with City 
officials for further discussion and report back 
on relevant questions relating to distribution of 
the licenses and specifically on whether the 
licenses should be: 

i) Transferable or non- transferable 

ii) Sold at a fixed price, i.e. $15,000.00 

iii) Sold en bloc or to individual applicant- 
drivers . 

The Committee had for consideration a Manager's Report dated 
August 7, 1979 (on file in the City Clerk's Office), in which the 
Director of Permits and Licenses submits the findings of the Sub- 
Committee re Vehicles for Hire as directed by recommendation "B" 
above . 

The Sub-Coiranittee recommends as follows: 

1. That no restriction be imposed on the transferability 
of taxicab licenses. 
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Clause 1 continued 


2. That twenty-five (25) Class 'A' Taxicab licenses be 
purchased by the Vancouver Civic Development 
Corporation from the Department of Permits and 
Licenses and that they in turn advertise for the 
sale of these licenses individually or en bloc on 
the following conditions: 

a) The highest bid will not necessarily be the 
acceptable bid and that the Vancouver Civic 
Development Corporation in consultation with 
the Standing Committee on Transportation 
reserves the right to refuse or accept any 
offer . 

b) All offers must be accompanied by a certified 
cheque in the amount of 10% of the total offered 
price. The balance of the purchased price to be 
paid 10 days after acceptance by the City. 

c) All bidders should have a minimum of two years 
experience in the taxi industry. 

d) The successful bidder (s) must provide a radio 
dispatched taxi service to the satisfaction of 
the Chief License Inspector. 

e) The successful bidder (s) must have the properly 
equipped taxicab in service within 90 days of 
acceptance of his offer by the City. 

f) It will be the successful bidder's responsibility 
to obtain Motor Carrier Licenses and no offers 
will be considered which are subject to obtaining 
such licenses. 

The Committee also had for information a letter from 
Mr. James P. Taylor, of Stewart, Siddal & Saunders, Solicitors 
for the Vancouver Taxicab Owners Association, responding to the 
Manager's Report dated August 7, 1979, before the Committee this 
day. 

In his letter, Mr. Taylor gives some background on the 
Vancouver Taxicab Owners Association and detailed comments on 
paragraphs 1, - transferability of taxicab licenses, 2(a), - the 
problems re bidding for licenses, and 2(c), - suggests more 
stringent requirements than those listed. 

Present for the discussion were Mr. B. Wosk; Mr. B. Hall, 
Superior Holdings Limited and his lawyer Mr. E. Bowes; 
Mr. J. Dawson, Vancouver Taxicab Owners Association and his lawyer 
Mr. J. P. Taylor; Mr. T. Scarr, Yellow Cab Company and Mr. Olaf 
Klassen. 

Mr. Wosk expressed approval of the recommendation to issue 
25 new licenses, stating his various reasons in supporting the 
increased service. 

Mr. Klassen submitted a brief to the Committee (on file) 
regarding the present taxicab industry in Vancouver and a proposal 
for the founding of a consortium of independant taxicab companies 
in Vancouver. 

Mr. Scarr, while agreeing that more licenses are needed, 
expressed his objection to the Sub- Commit tee ' s recommendation of 
putting licenses up to tender. He suggested the City should set 
a firm price on licenses. 
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Clause 1 continued 


Mr. Dawson, in reply to questions raised regarding the shortage 
of drivers and wages being paid, stated that Vancouver drivers get 
a commission of 50% which is higher than commissions paid in other 
parts of the country . 

Mr. Taylor commented on the present costs of operating taxis - 
i.e. prime property, license, goodwill, etc., and supported the 
idea of a firm price being set on licenses which should remain 
constant. Referring to the Manager's Report, he remarked that a 
bidding procedure would be inclined to favour large interests and 
reiterated his concern that Recommendation 2 (c) provide more 
restrictions than the two years experience stated. 

Mr. Bowes commented on various points put forward in discuss- 
ion at this meeting. In speaking for his cliait, Vancouver Taxi 
Limited, he said that while they have no cabs at present, they 
have approximately 20 drivers who have made application and are 
immediately available. He stated that his client was prepared to 
purchase the entire 2 5 xicenses available and requested the 
Committee to recommend to Council that the new licenses be issued 
en bloc to Vancouver Taxi Limited. 

Mr. R. Baker, speaking for a client (unnamed) , also supported 
the suggestion that the available licenses be sold en bloc. He 
said that his client was interested in forming a new company which 
through competition with present companies would result in providing 
a higher degree of service to the citizens of Vancouver. 

Mr. S. Stronge, Canadian Paraplegic Association, and Mr. Kim 
Nichols, spoke briefly on their concerns regarding taxi transport- 
ation for the handicapped. 

Alderman Rankin, Chairman of the Sub-Committee re Vehicles 
for Hire, spoke on the recommendations as put forward by the Sub- 
Committee in the Manager's Report. 

The Committee agfeed to amend recommendation 2(c) of the 
Sub-Committee by adding the words "and meet all other requirements 
of the By-law", and following further discussion, it was 

RECOMMENDED 

A. THAT no restriction be imposed on the transferability 
of taxicab licenses. 

B. THAT twenty-five (25) Class 'A' Taxicab Licenses be 
purchased by the Vancouver Civic Development 
Corporation from the Department of Permits and 
Licenses and that they in turn advertise for the 
sale of these licenses individually or en bloc on 
the following conditions: 

a) The highest bid will not necessarily be the 
acceptable bid and that the Vancouver Civic 
Development Corporation in consultation with 
the Standing Committee on Transportation 
reserves the right to refuse or accept any 
offer . 

b) All offers must be accompanied by a certified 
cheque in the amount of 10% of the total offered 
price. The balance of the purchase price to be 
paid 10 days after acceptance by the City. 
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Clause 1 continued 

c) All bidders should have a minimum of two years 
experience in the taxi industry, and meet all 
other requirements of the By-law. 

d) The successful bidder (s) must provide a radio 
dispatched taxi service to the satis fection of 
the Chief License Inspector. 

e) The successful bidder (s) must have the properly 
equipped taxicab in service within 90 days of 
acceptance of his offer by the City. 

f) It will be the successful bidder's responsibility 
to obtain Motor Carrier Licenses and no offers 
will be considered which are subject to obtaining 
such licenses. 

AND FURTHER THAT the brief submitted by Mr. Olaf Klassen 
be received. 


* * * * * 


fOR COUNCIL ACTION SEE PAGE(S) /..'^-C^- 
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MANAGER'S REPORT 

DATE q^p^^TTih ^r 1Q7Q 

TO: Vancouver City Council 

SUBJECT: 1025 West Broadway, Development Permit Application 

No. 84392. Area Co-ordinatinq Centre for B.C. Alcohol 
CLASSIFICATION: CONSIDERATION ^^'^ Drug Commission 


The Director of Planning reports as follows: 

" This report is being submitted to Council because of the 
concerns expressed by neighbours and the difficulties the 
Alcohol and Drug Commission have had m locating centres in 
the city. 

Development Permit No. 84392 has been filed on behalf of the 
Ministry of Health to use the premises at 1025 West Broadway for 
an Area Co-ordinating Centre by the B. C. Alcohol and Drug 
Commission. 

The site is located on the north side of Broadway between Oak 
and Spruce Streets and is in the C-3A Commercial District. The 
site is surrounded by commercially zoned and developed property 
on each side, across Broadway and to the north across the City 
lane. The area further north across 8th Avenue is in the 
Fairview Slopes FM-1 District. 

A letter has been submitted from the Alcohol and Drug Commission 
dated June 5, 1979 (Appendix I), which states that the Centre 
forms an integral part of the Heroin Treatment program recently 
undertaken by the Commission. Its sole purpose is to provide 
a location for the evaluation and the assessment of patients so 
as to determine what form of treatment would be most appropriate 
for them. The Centre will serve only those patients living 
within the City of Vancouver. They advise that the centre 
would operate initially on an 8-10 hour day, five days a week, 
commencing at 8:00 a.m. However, as it reaches full capacity 
it is anticipated that the hours of operation will be extended 
up to 16 hours a day. There will be no incarceration or contain- 
ment of patients at the Centre, nor will there be any drugs 
administered except those that might be prescribed by any 
physician in treatment of a patient with general health problems. 

A Mr. Russell of the Commission advised verbally that there 
are three ways that a patient would be coming to the Centre : 
(1) voluntarily, (2) referred by the Courts (3) referred by the 
Police . 

Two hundred neighbours were notified of this conditional use 
Development Permit Application. Eighty-two letters stating 
objection were received as well as a petition containing 110 
signatures . 

One letter of approval was received from the City Health 
Department, who is a neighbour. 

Subsequently, a Public Information Meeting was held in the 
community by the Planning Department (Appendix II) . Twenty- 
eight citizens attended, as well as Mr. John Russell from the 
Alcohol and Drug Commission and the Planning Department staff. 

The development was explained by Mr. Russell. The citizens 
opposed the use at this location. There were 4 major concerns 
expressed by those who attended the meeting and by those who 
objected in writing. 
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Board of Administration, February 5, 1971 (WORKS - 6) 

Clause 8 Continued 

This intersection is included in the 1971 bus shelter 

program due to its proximity to the City Hall and the 

General Hospital, and it is proposed to erect two bus 
shelters this year." 

Your Board submits the matter to Council for INFORMATION. 

(Copies of Mr. Gargrave's letter dated December 18, 1970 
are circulated for the information of Council. ) 

9. Discharge of Primary Effluent into 
South Arm of Fraser River 


The City Engineer reports as follows: 

"A letter dated 30th December, 1970, was received from the 
Corporation of Richmond enclosing a copy of a letter of the 
same date sent to the Pollution Control Board, Victoria. 
The latter letter requested that the Pollution Control Board 
set a date for a public hearing on the application of the 
Greater Vancouver Sewerage and Drainage District to dis- 
charge effluent from a primary sewage treatment plant to 
be located on Annacis Island. This correspondence was 
sent to seven municipalities, including the City of Vancouver, 
for information. 

Attached is a copy of a letter to the Pollution Control Board 
dated January 4th, 1971, from the Commissioner of the Greater 
Vancouver Sewerage and Drainage District which points out 
that a public hearing was held in 1967 for the purpose of 
receiving testimony relative to the establishment of policy 
for the control of water pollution in the Lower Fraser Basin. 

Following the 1967 hearing theRiC.B. issued the directives it 
considers adequate and reasonable to maintain the public use 
and enjoyment of the Fraser River for the foreseeable future. 
These directions have been followed by the Sewerage District 
in the preparation and implementation of its Master Plan. 

The Federal Department of Fisheries and Forestry forwarded 
a letter dated January 21st, 1971, signed by the Hon. Jack 
Davies in reply to an enquiry from the Municipality of 
Burnaby, advising that on the question of water pollution 
control as it relates to the discharge of effluent from 
sewage treatment plants into the Fraser River - 'My staff 
is currently engaged in an assessment of the situation, 
and their report is due for completion next month. Fol- 
lowing receipt of this report I will make known our position 
on the proposal to discharge primary treated sewage into 
the Fraser River. ' 

For the information of Council, there is very minimal 
involvement of the City in the proposed Annacis Island 
treatment plant inasmuch as there is only a very small 
area at the south east corner of the City (about 1%) 
which will contribute sewage to that plant. 


/continued 
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1. The patients loitering in the neighbourhood, resulting 
in the loss of business and property values; 

2. Concern for personal safety and the possibility of 
drug-related crimes; 

3. Confusion about the general character of the patients; and 

4. The need for additional parking in the area. 

Some citizens ?lso stated that the use would be more appropriately 
located in an industrial District. 

Representatives of the Alcohol and Drug Commission have stated 
that their experience has shown that treatment centres have not 
recently caused major problems in communities in the city. 

The Alcohol and Drug Commission have been having difficulty in 
locating facilities in the City of Vancouver. Applications 
have been filed recently to establish treatment centres at 4 
locations in the City of Vancouver; 3 for treatment centres and 
1 for an Area Co-ordinating Centre. Two of these sites were 
located in C-2 Commercial Districts, one in the W.E.D. District 
and one in the Downtown Eastside CD-I District. All these 
applications received considerable public opposition but par- 
ticularly the two sites located in the C-2 District where RS-1 
zoned and developed property immediately adjoined. The 2 sites 
in the C-2 Districts did not receive approval. The site in the 
W.E.D. District received approval limited in time and the site 
in the Downtown Eastside received approval through the Board of 
Variance. The Commission has been searching for a location for 
some time and considered this location in the C-3A because of 
the depth of the Commercial zoning in contrast to the narrow 
Commercial strips such as C-2 provides. 

It is considered that it may be difficult to find an industrially 
zoned site that would meet the Commission's needs. Aside from 
industrial districts, it seems that it would be difficult to 
locate another site in the City of Vancouver that would be more 
appropriate . 

This application will be considered by the Development Permit 
Board at its meeting of October 1, 1979. 

The Development Permit Staff Committee and the Director of 
Planning are recommending to the Development Permit Board 
that the matter be referred to City Council for advice because 
of the concerns expressed by the neighbours and that Council 
be advised that subject to Council's approval the DevelonTn^^nt 
Permit Board approve the Development Permit, thereby ...^ 
permitting the use of the main floor of the existing building 
as an Area Co-ordinating Centre for the B. C. Alcohol and Drug 
Commission for a limited period of time, expiring December 31, 
1980, subject to the following conditions: 

Prior to the issuance of the Development Permit: 

1. (a) The British Columbia Alcohol and Drug Commission 

set up a liaison committee with the neighbours 

to monitor the use and its effect3 on the community 

during the limited period of approval. 

(b) Dedication of the northerly 2' of the site for 
lane to be made to the satisfaction of the City 
Engineer and the Director of Legal Services. 

2. The 8 off-street parking spaces are to be provided, in 
accordance with the relevant requirements of Section 12 
of the Zoning and Development By-Law, within sixty (60) 
days of the date of any use or occupancy of the proposed 
development and thereafter permanently maintained in 
good condition. 
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Mr. Hoskin of the British Columbia Alcohol and Drug Coiranission 
has advised that there is an urgency to establish this facility. 
This matter is therefore being expedited to obtain Council's 
Consideration on October 2, 1979. 

It is anticipated that the Development Permit Board will 
adopt the above noted recommendation. In any event the 
Director of Planning will be prepared to report verbally to 
Council regarding the Development Permit Board's decision. 

It is also anticipated that citizens will be appearing at 
Council as delegations." 


The City Manager submits the foregoing report of the Director of 
Planning for Council's CONSIDERATION. 


FOR COUNCIL ACTION SEE PAGE(S) .(.^.^../.S^ 
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MANAGER'S REPORT 


September 24, 1979 

TO: Vancouver City Council 

SUBJECT: Closure of 23rd Avenue at Tupper School 

CLASSIFICATION: CONSIDERATION 

The Fire Chief reports as follows: 

"In a Manager's Report of June 18, 1979, on the impact of the 
temporary closure of 23rd Avenue at Tupper School, Fire Depart- 
ment considerations were dealt with as follows: 

'4. The Fire Department reported no appreciable 
difficulty responding to alarms in this area 
(8 alarms at Tupper School during the closure) . 
It should be noted that fire access must be pro- 
vided through- the closed portion of the street, 
if the street is permanently closed. ' 

Consequently, it was recommended that if_ the street is closed 
permanently, one condition should be: 

'1. That fire access and utility requirements 
through the redevelopment of the permanent 
closure be worked out to the satisfaction 
of the City Engineer and Fire Chief. ' 

The Fire Department has reviewed the matter further and wishes to 
add the following comments. 

It is not easy to provide a permanent closure which will provide 
free transit for fire vehicles and yet deter other traffic. High 
curbs tend to hang up long fire vehicles. Chains that have to 
be removed waste valuable time. 

Detouring around the closure would increase the response time by 
about 32 seconds which can be very significant in terms of human 
life and property damage. 

Furthermore, the school itself contains high risk areas, such as 
the automotive shop and the woodworking shop, which require fast 
and free access. 

For the above reasons, the Fire Chief recommends that 23rd Avenue 
be re-opened. " 

The City Manager supports the concerns of the Fire Chief and 
suggests these can be met in two ways. Either 

(A) by re-opening the street as recommended by the Fire Chief, 

or (B) if the street is to remain closed, by providing completely 
unobstructed access and passage for fire vehicles, relying 
only on surface treatment and signing to deter other 
traffic . 

The City Manager submits the above options for Council's CONSIDERATION. 


fOR COUNCIL ACTION SEE PAGE(S) ./..££:.,.(£! 
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August 23, 1979 


TO: Vancouver City Council 

CLASSIFICATION' Priorities for Local Area Planning 
SUBJECT- RECOMMENDATION 

Tho Director of Planning reports as follows: 

"City Council on June 19, 1979, in considering the following notice 
of motion: 

'THAT City Council instruct the Director of Planning to 
prepare a plan and budget to open an area planning office 
in the Mt. Pleasant area to bring back to Council within 
one year a plan satisfactory to the citizens of Mt . Pleasant.' 

resolved: 

'THAT the above motion be referred to the City Manager for 
a report back on the priority of this area with respect to 
local area planning in relation to other areas and the 
advisability of establishing a local area planning office in 
the Mt. Pleasant area in view of its proximity to City Hall." 

The purpose of this report is to respond to the Council resolution 
by : 

(a) Outlining the priorities established by City Council over the 
last 5 years (approximately) with respect to local area 
planning programs; and noting the status of previously approved 
programs . 

(b) Outlining the present staff resources available for local area 
planning programs. 

(c) Commenting on the desirability of site offices. 

(d) Providing comparative data on North Mt . Pleasant and Hastings- 
Sunrise . 

(e) Recommending the retention of certain specified staff to carry out 
planning studies in North Mount Pleasant and to initiate a local 
area planning program in Hastings-Sunrise. 

PRIORITIES/STATUS OF PROGRAMS 

Priorities for local area planning were reported to City Council 
as early as 1973. These areas were identified as those undergoing 
heavy pressures for social and physical change as evidenced by 
signs of physical decline, poor engineering-related services, 
increasing demand for social services, lack of adequate community 
facilities, public and private development proposals, deteriorating 
housing, and local citizen demands for planning assistance. 
Generally speaking, the priorities were those areas located within 
the inner areas of the City. In addition to the West End, for 
which a local area planning program had already been authorized, 
and Strathcona, which was nearinq comnletion of its Rehabilitation 
Project, the following specific communities wore identified: 
Cedar Cottage-Kensington, Fairview, Grandview-Woodland, Hastings- 
Sunrise, Kitsilano, Marpole and Champlain Heights. These 1973 
priorities are outlined on a map in Appendix I. 

The Neighbourhood Improvement Program (N.I. P.) began in 1974 and 
gave an additional dimension to the City's priorities. The N.I. P. 
was a Federal-Provincial-City cost-shared capital upgrading 
program available to designated communities which met all of the 
following specific criteria: 


(a) 
(b) 


predominantly residential in land use; 
over 25% of residential units in need of 
rehabilitation ; 


structural 
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(c) deficiency or deterioration in at least one of the following 
sewer and water services, paving, lighting or other local 
utilities, non-residential buildings, structures, and uses; 

(d) deficiency in public recreation facilities, open space, 
social facilities; 

(e) mean household income below City average; 

(f) no indication of major redevelopment plans; must be stable i 
terms of future residential land uses and densities (zoning) 

In 1974 the City Planning Department carried out a study of 
all Vancouver Neighbourhoods and identified those areas which 
met the N.I, P. criteria, or which could be made eligible by 
altering Council's policies regarding land use and densities 
(i.e. rezoning) . These areas were Kitsilano, Fairview, Mt. 
Pleasant, Riley Park, Grandview-Woodland , Kensington, Cedar 
Cottage, and Hastings-Sunrise (see Appendix I) . All or portions 
of these communities received N.I. P. programs between 1974 and 1977 
with additional programs for Downtown-Eastside (Oppenheimer 
area) and Kiwassa, which were made eligible through rezoning. The 
exceptions were Fairview, North Mt . Pleasant and western 
Grandview-Woodland, which all retained their high density zoning, 
and Hastings-Sunrise, which was not selected due to Council's 
1977 budgetary decision not to fund a further program that year. 
However, since 1977 was the final year for new applications for 
N.I. P. funds. Council resolved on July 12, 1977: 

'THAT Council designate the Hastings-Sunrise area as 
a Number One priority for 19 78 for receipt of N.I. P. 
or similar funds.' 

The N.I. P. eligibility criterion of land use stability, introduced 
in 1975 after Kitsilano had already been designated, excluded 
further apartment areas from physical improvement funds and the 
planning assistance available within the context of the N.I. P. 
program. Also, the N.I. P. criteria and Council's preference for 
doing local area planning in areas which could also qualify for 
cost-shared funds, caused the City's financial and staff resources 
to be diverted away from other local area planning priorities. 

However, on the positive side, N.I. P. provided the City with the 
increased capability to hire temporary professional and support 
staff to carry out local area planning and also provided additional 
capital funds to improve physical services and social facilities. 
And, Council did respond to some other priority communities which 
did not qualify for N.I. P. with city-funded local area planning 
programs. Fairview Slopes received a local area planning program 
in 1974, and some street improvements are now being carried out 
through the normal City Local Improvement procedures. Council 
established a local area planning program for all of Grandview- 
Woodland in 1975, although the N.I. P. physical upgrading funds 
can only be used in the stable area east of Commercial Drive. 
And in 19 77 Marpole received a local area planning program. No 
comprehensive local area planning program, nor N.I. P. -type 
physical upgrading has ever been established for North Mt. 
Pleasant or Hastings-Sunrise. 

The 19 79 Annual Review Work Program of the City Planning 
Department reviewed the priorities and established Hastings- 
Sunrise as the first priority for a new local area planning 
program. Other areas identified were Shaughnessy Heights, Kingsway 
East, South Fairview, Jericho-Locarno, North Mt. Pleasant, Dunbar, 
and West Point Grey. These priorities were established through 
an internal assessment of possible work items for the Area Planning 
Division over and above work commitments to previous Council 
decisions. The criteria included the possibility of matching 
funds, citizen demand, community expectations, opportunities 
for significant planning influence and impact, the extent to 
which the effort is tied to other significant projects or planning 
work, and the urgency of required actions. 

After Council discussion and debate about the 19 79 Work Program 
for the City Planning Department, adjustments were made to 
provide Shaughnessy Heights with a program allocating a Planner 
to work 50% of his time on planning matters for that area. 
This program has commenced and will continue until about mid-1980. 
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Appendix I contains a map which summarizes existing and previous 
program areas, and current priorities for local area planning. 

SITE OFFICES AND STAFF RESOURCES 

Site offices exist in Grandview-Woodland (located in Britannia 
Centre) , Kiwassa (in Seymour School) , Kensington (1350 Kingsway) 
and Riley Park (4397 Main) . Both Kiwassa and Riley Park offices 
close at the end of 1979, although some planning and N.I. P. 
activities will continue. 

Site offices have been found to play a very important role in 
the encouragement of citizen participation in the planning and 
community upgrading process. Citizens are better able to present 
their own particular views, problems and reactions to proposals 
because of the easy accessibility to planning and other civic 
staff. The direct interaction promotes a healthy exchange 
of ideas and facilities and understanding of the different 
roles of the citizen and staff. 

Space constraints at City Hall for new staff, and security 
limitations discouraging use of City Hall for evening meetings, 
and, generally, increased accessibility for the public provide 
additional good reasons for the establishment of site offices 
for the intensive planning and implementation phase of a local 
area planning piogram. 

Appendix II outlines the present Area Planning Division staff 
(excluding RRAP*) involved in area planning activities and the 
present major responsibilities of that staff. 

The temporary staff involved in area planning has fluctuated 
over the years. At the end of 1978 the staff totalled 25. By 
the end of 1979 this will be reduced further to a total of 17, 
and by mid-1981 the Area Planning Division could be reduced to 
its permanent staff of 11 to handle all present and projected 
work commitments. Thus, the initiation of new local area planning 
programs would require the retention of existing temporary staff 
or the hiring of new staff" 


NORTH MT. PLEASANT VS. HASTINGS -SUN RISE 

Appendix III contains a summary of some of the social and 

physical characteristics of the two communities of North Mount 

Pleasant and Hastings-Sunrise. Part of the pressure for 

initiating local area planning programs in both of these communities 

arises from the deficiencies and tensions portrayed in the 

statistics. In addition, there are a number of key issues affecting 

these communities, some brought about by the interplay of some 

of the deficiencies (e.g. poor street condition and traffic safety) , 

and still others caused by proposals for changed in land use. 

The more pressing of these issues are indicated on the following 

chart : 


*Residential Rehabilitation Assistance Program staff administer 
this program for the Federal Government. 
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ISSUES 


North Mt. Pleasant 

Hastings-Sunrise 

- Zoning/urban design concerns at 
Fraser/Kingsway node and at 
Broadway/Main/Kingsway node 

- Future land uses: 

- 5th and Carolina (City land) 

- West of Main, north of 
Broadway 

- Poor streets in apartment area 

- Kimount Club rehabilitation 

- Design/compatibility of new 
and converted multi-unit 
residential buildings 

- Loss of older, lower-cost housing 
in apartment area 

- Lack of adeauate park space 

- Future use of old sawmill site 
north of China Creek Park ' 

- Mt. Pleasant Community Centre 
outreach programs 

- P.N.E. impacts 

- Traffic/access 

- Parking 

- Noise 

- Proposed P.N.E. expansion 
(Multiplex) 

- Heavy through traffic 

- Hastings-Cassiar intersection 

- Proposed Cassiar Street tunnel 

- Undeveloped park space 

- Cultural diversity/ community 
oneness 

- Development pressures/rezoning 

JL. W 1^ d J- 1^ 

- 2500 Block Franklin Street 

- Hastings and Renfrew 

- Poor housing condition in 
northwest section 

- Commercial vacancies on 
Hastings 

- Residential/industrial interface 

- Social problems in Skeena Terrace 

- Cliff erosion along Wall Street 


CONCLUSIONS 

All coiranunities are in need of some level of planning. The Mt. 
Pleasant community has received the benefit of a N.I. P. program 
for its southeast portion: the $1.8 million program has resulted 
in significant improvements to the area's physical services, has 
upgraded all the area's parks, and has improved or established 
needed social facilities. In addition, the program examined and 
resolved a number of planning issues related to land use and 
traffic. North Mt. Pleasant, as noted above, exhibits many of 
the types of problems/issues which can be addressed through local 
area planning study. While it is recognized that the issues 
summarized above will have to be addressed, a comprehensive local 
area planning program is not .. required at this time. There will 
be, however, an increasing need to explore, co-ordinate planning 
efforts, formulate objectives and recommend improvements for Mt. 
Pleasant as well as other communities. At this time. Council 
should consider the retention of a planning assistant to free up 
professional planning staff (currently involved in implementation 
work in other communities) to allow this initiative and exploration 
work to proceed. Regarding the particular needs of North Mt . 
Pleasant and the type of program warranted at this time, neither 
a site office nor an extensive allocation of staff could be 
justified. 

Has tings -Sunrise continues to be the first priority for a 
comprehensive local area planning program. These are the major 
issues which need to be addressed: 

(a) negative impacts from current P.N.E. operations; 

(b) possible negative impacts from P.N.E. expansion proposals; 

(c) deficiencies in social and recreational programs/ facilities; 

(d) traffic/parking related matters. 

These major issues and the others noted in the previous section, 
require comprehensive analysis and could involve a task force 
approach involving other Departments such as Engineering and 
Social Planning. For this program. Council should consider the 
retention of a temporary Planner, Planning Assistant and Clerk- 
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Typist. Temporary specialized staff may also be needed in other 
departments for assignment to this program. A Site Office 
would be warranted for this program because of its comprehensive 
nature and the extensive allocation of staff. 

RECOMMENDATIONS 

Therefore, the Director of Planning recommends: 
Re Mt. Pleasant 

A) That Council approve the retention of a temporary Planning 
Assistant III for a period of two years, beginning January 
1980, to permit the reassignment of current projects/studies 
within the Area Planning Division, thereby freeing up a 
Planner to provide a higher level of planning services to the 
North Mt . Pleasant area; and 

B) Further, that Council approve 19b0 funding for this Planning 
Assistant III position in advance of the regular 1980 Operating 
Budget submission (1980 funding has been determined to be 
$23,112 (PG 21, top step: $1712 + 12.5% x 12 - 1980 rates.) 
Funding for 1981 would be included in the regular 1981 
Operating Budget submission) . 

Re Hastings-Sunrise 

C) That Council approve the initiation of a Local Area Planning 
program in Hastings-Sunrise, to begin in January, 1980, with 
a two-year target for completion of a Plan; 

D) That Council approve the retention of a temporary Planner II, 
Planning Assistant III and Clerk-Typist II for a two-year 
period for assignment to the Hastings-Sunrise Local Area 
Planning program, and instruct the Director of Planning to 
report back in advance of the 1980 Operating Budget submission 
with a detailed program budget, including funding for a site 
office; (the 1980 staff salaries and site office costs would 
be approximately ?87,000). " 

The City Manager comments as follows: 

For reasons stated in the report, the City Manager does not believe 
it is necessary to have a site office for Mt . Pleasant and does not 
favour a full-fledged local area planning program for that area. 
Recommendations A and B will provide some planning assistance at a 
minimal and temporary cost to the City. 

Council decided on many occasions that a local area planning program 
is needed for Has tings- Sunrise , and in 1977, designated it as No . 1 
priority for 1978 . The proposed developments at the PNE and in the 
Cassiar corridor increase the urgency. 

Unfortunately, it has now been established that N.I. P. -type funding 
will not be available for planning activities, although it will be 
possible to apply for Provincial Community Services Contribution 

Program funds to help implement physical improvements requested as 
a result of such local area planning. 

In view of Council's commitment to provide local area planning for 
Hastings-Sunrise, the City Manager suggests this should be done by 
retaining for two years temporary staff who were paid for out of 
N.I. P. funds and who would otherwise be let go at the end of 
December, 1979. There would thus be no increase in planning staff, 
but there would be, for two years, an increased cost to the City. 

Hence, the City Manager RECOMMENDS approval of Recommendations 
A, B, C and D. 


FOR COUNCIL ACTION SEE PAG-t{S) Jl.lzJJ5 
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WORKS AND UTILITY MATTERS 

RECOMMENDATIONS 

1 . Disposal of Street Banners 

The Acting Purchasing Agent reports as follows: 

"An Agreement dated March 1, 1979 was entered into between Evelyn Roth (herein- 
after called the "Manufacturer") and the City. 

The substance of the agreement was that the theme for the banners would be 
related to the United Nations "The Year of the Child", the manufacturer 
would provide designs and material and "ensure that the designs are produced 
by children from many parts of the City". 

The clause of the contract which deals with disposal, after the banners are 
removed from City streets, reads as follows: 

"It is agreed that the City shall have the absolute right to dispose of the 
banners in such manner as is considered reasonable. Provided that, if the 
banners are sold, the City shaT" receive an amount equal to $16.00 for each 
banner sold and the balance of the selling price shall be divided equally 
between the Vendor of the banners and the Manufacturer." 

Ms. Roth agreed to relinquish any claim she may have to a share of the proceeds 
from the sale of the banners, provided they are donated to a children's organ- 
ization such as the Children's Hospital or UNICEF. 

There are approximately 600 banners available for disposal . (approximately 150 
are torn). 

The requests received to date are as follows: 
UNICEF British Columbia 

UNICEF has requested that "the City of Vancouver consider donating these 
outstanding banners to UNICEF so that we might sell the attractive banners 
to raise money for the worthy programme of UNICEF which undoubtedly is 
well known and appreciated by all concerned." 

They have also indicated that they would be happy to co-operate in a shared 
selling programme. 


Vancouver and District Dental Society 

The Dental Society is holding a fund raising Ball at the Hyatt Regency Hotel 
on November 30 and will be donating the proceeds to the Dental Department 
of the new Children's Hospital. 

They would like to use the banners as decorations for the evening and then 
"either auction off and/or offer the banners to the Children's Hospital." 

Van coy ye School ^Bo a rd^ 

Betty Wellburn, Art Co-ordlnator for the Vancouver School Board submitted 
a request on behalf of a particular teacher which reads "This particular 
teacher - Mrs. V. Pasquill of Van Home Elementary School was involved 
with the 30 banners on Burrard Street. She would like to return them to 
the children who created them in her school." 

She also offered the following comment in her letter - "As School opens 
in a few weeks, I am sure other teachers will be making the same request." 
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Clause No. 1 cont'd ; 

Emmanuel Christian Secondary School Association 

Conrad Van der Kamp, Principal of this school, described 18 banners he 
would like to obtain and named the students who produced them. The 
purpose of his request is to return the banners to the students of Emmanuel. 

We have also received approximately twenty requests from private individuals 
who wish to purchase banners. 


The number of requests received is the best indicator we have of the price which 
we can probably sell them for, and, using this indicator, I believe we can 
probably sell them for about $5.00 each. If, however, they were sold by an organ- 
ization for children, such as UNICEF or the Children's Hospital, they may bring 
a much higher price, as part of the price, in the minds of the purchasers, would 
be a donation to the organization. 


RECOMMENDATION 

In view of the special nature of this year's banners, I recommend they be dis- 
posed of as follows: 

A) Loan them to the Dental Society for use during their fund-raising ball on 
November 30, on condition that: 

a) arrangements can be made on the morning of Saturday, December I (or 

at some other appropriate time) for teachers to claim certain banners 
on behalf of students who created them. 

b) remaining banners be forwarded to UNICEF. 

B) Through the School Board and the private schools, notify teachers involved 
in this project that it is proposed to donate the banners to UNICEF for 
their fund-raising, but that an opportunity exists, as outlined above, to 
claim banners on behalf of the student artist, if the student is not willing 
to have the banners so donated. 

C) Grant the remaining banners to UNICEF British Columbia. 

D) Pass on requests from individuals for purchase of the banners to UNICEF." 
The City Manager RECOMMENDS approval of above recommendations. 


2 . Pacific Centre Garage - Equipment 

The City Engineer reports as follows: 
" BACKGROUND 

On April 18, 1979, Council, when considering a report on the 1978 cost revenue 
summary for the Pacific Centre Garage, approved the establishment of a $35 000 
appropriation for repairs and refurbishing of the Pacific Centre Garage as 
required . 

The purpose of this report is to inform Council of a major repair which is 
necessary and to request approval to proceed Immediately with the work. 

ANALYSIS 

The Pacific Centre Garage contains parking spaces for 1556 vehicles. This space 
is provided on two levels covering a two-square-block area. Entry to the garage 
Is controlled by ticket machines and remote-controlled gates. The number of cars 
In the facility is monitored by counters and the information Is stored on memory 
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Board of Administration, February 5, 1971 (WORKS - 7) 

Clause 9 Continued 

In view of the foregoing, and because the above-mentioned 
correspondence was forwarded to the City Clerk for the 
information of Council, I suggest that Council receive 
the correspondence from the Corporation of Richmond. " 

Your Board submits the matter to Council for its INFORMATION. 

(Circulated for the information of Council are a letter 
from the Corporation of Richmond dated December 30, 1970, 
a letter to the Pollution Control Board from the Corporation 
of Richmond dated December 30th, and a letter to the Pollu- 
tion Control Board from the Greater Vancouver Sewerage and 
Drainage District dated January 4, 1971.) 


10. Progress Report on Appendix "B" of 

"Existing Transit Operations Downtown Vancouver 1970" 


The City Engineer reports as follows: 


"On November 10, 1970, City Council considered the report 
'Existing Transit Operations Downtown Vancouver 1970' sub- 
mitted to the Standing Committee of Council on Transporta- 
tion on October 29, 1970. 

The report contained fifteen recommendations that have 
since been dealt with by Council (on November 10, 1970 
and January 19, 1971). Because the main report was 
expedited to allow Council's consideration before the 
pre-Christmas traffic congestion, it was not possible 
to complete a detailed investigation in a number of 
isolated locations. These were listed in Appendix 
'B' with an indication of the action likely to remedy 
the problems identified at those locations. 


Investigations have been undertaken and certain im- 
provements carried out under the City Engineer's 
authority. In some cases further operating experience 
is still required before action is taken. Details are 
as follows: 


ITEM NO'S. 


5 & 8 - These items concerned intersections requiring 
pedestrian refinements in the traffic signal 
control. The work will be completed at 
these three locations in the very near future. 

Signal timings have been modified at the inter- 
section of Granville and Hastings Streets, with 
further reviews planned following the implemen- 
tation of the five-lane arrangement on Hastings 
Street. 


3 and 6 - Parking prohibitions (effective 4:00 - 6:00 p.m.) 

have been installed on the South side of Davie 
Street and on the North side of Smithe Street. 

9 - Signal control for the intersection of Pender 

and Hamilton Streets was approved by Council 

/continued . . 
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Clause No. 2 cont'd : 

units. This system enables the garage manager to monitor accurately the number 
of cars on each level and, when the facility is full, additional vehicles are not 
permitted to enter as the entrance gates are automatically set in the closed 
position. 

Approximately eight years ago, the first phase of the garage was opened and the 
original equipment installed. The second phase of the garage was opened about 
four years ago and the additional parking control equipment installed at that 
time did not include additional memory units. This ultimately put a greater load 
on the original equipment. Presently, frequent repairs are necessary on existing 
equipment and many components require replacement. 

The maintenance of all parking control equipment in the garage is handled by 
Cincinnati Time Recorder Limited under a maintenance contract. They have analyzed 
the problem and believe it is more cost-effective to Install a completely new 
memory unit system and all the eighteen counters in one operation rather than 
replacing them as problems arise. The Downtown Parking Corporation, who manage 
the garage on behalf of the City, have reviewed this proposal and agree that 
action should be taken immediately. It is anticipated that with replacement of 
this equipment, the future maintenance cost will be reduced. Also, staff time 
will not be required to perform the counting function. 

This work must be completed qv^ckly because the garage fills very often during 
the fall season. With inaccurate counting equipment, there is a greater risk of 
allowing more cars into the garage than there are parking spaces available. 

The total cost of the necessary work is $15 375 and funds have been previously 
appropriated ($35 000) from the 1978 garage surplus for work of this type. 

RECOMMENDATION 

In view of the urgent need for this equipment, the City Engineer recommends that 
Council approve spending the necessary funds ($15 375) for replacement of the 
Pacific Centre Garage vehicle counters and memory unit." 

The City Manager RECOMMENDS that the above recommendation of the City Engineer 
be approved. 


3 . Speed Deterrent Blimps - Requests to Cancel 
The City Engineer reports as follows : 

"A number of requests to cancel Local Improvements Projects for Speed Deterrent 
Bumps have been received. In all cases the projects were advanced by petition 
of the abutting property owners, came before a Court of Revision and were 
undertaken by Council. However, because of the objections received or counter 
petition submitted the work has been held up. 

The particulars of each project differ and therefore we will deal with each 
separately. 

Lane west of Granville from 59th to 60th (C/R 441 Item #264). The original 
petition for this project came before a Court of Revision and was advanced 
by Council on February 24, 1977 with a counter petition submitted on 
November 15, 1978. The original petition and the counter petition have 
been compared with the following result: 

Signed original petition and did not rescind 1 
Signed original petition but now opposed to bumps 3 
Did not sign either petition 1 

Total owners 5 

This count indicates that, at least three of the five ow.iers are now opposed 
to the speed deterrent bumps. 

Lane east of Inverness, 3l8t to lane north of 33rd (C/R 447 Item #300), 
The original petition for this project came before a Court of Revision 
and was advanced by Council on March 30, 1978. A letter indicating that 
the property owners no longer wanted the speed bxraips was received on 
August 4, 1978. Because this letter did not clearly indicate the present 
feelings of the majority of the property owners, the City Engineer balloted 
the owners with the following result : 
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18 out of 30 owners responded (60%) 
16 against the speed bumps 
2 for the speed bimps 

This ballot indicates that the majority of the owners now do not want speed 
bumps installed in their lane. 

Lane south of 56th from Elliot Street to Vivian Drive and the lane west of 
Vivian from 56th to 57th (C/R 447 Item //325) . The original petition came 
before a Court of Revision and was advanced by Council on March 30, 1978. 
The two petitions have been compared with the following result: 


Signed original petition and did not rescind 9 

Signed original petition and now opposed to bumps 19 
Did not sign original petition and now opposed to 

bumps 7 

No action 5 

Total owners 40 


This indicates that at least 26 out of the 40 owners are now opposed to 
the speed bumps. 

Lane south of 20th from Pug^t to Carnarvon (C/R 450 Item #60). The 
original petition came before a Court of Revision and was approved by 
Council on June 22, 1978 with a counter petition submitted on August 10, 
1978. The two petitions have been compared with the following result: 


Signed original petition and did not rescind 2 

Signed petition and now opposed to bumps 12 
Did not sign original petition and now opposed 

to bxmips 3 

No action 3 

Total owners 20 


This indicates that at least 15 out of the 20 owners are now opposed to the 
speed bumps. 

Note: The counter petitions against these projects, in some instances, 
carried some "half- signatures" (one of two joint owners). These 
could not have been accepted on a formal petition but are counted 
here because it has been our experience that these half-signatures 
will usually be made good if required. In any event, opposition 
by one of two joint owners means that there cannot be a majority 
in favour of the project. 


The Local Improvement Procedure By-Law provides that signatures may not be 
withdrawn or countermanded after the Petition has been filed. In the legal 
sense, therefore, there is still a sufficiently signed petition. Council, 
however, has the decision whether or not to undertake a project petitioned 
for. In the case of Speed Deterrent Bumps, we believe that many who origin- 
ally sign the petitions, do so in anticipation of a problem which does not, in 
fact develop. 

As it appears that the majority of property owners do not currently want speed 
bumps installed in their lane, the City Engineer recommends that these four 
projects not proceed and that Council amend its motions of February 24, 1977, 
March 30, 1978, and June 22, 1978 to delete each of the four projects concerned 
from the lists of projects undertaken." 


The City Manager RECOMMENDS that the foregoing recommendation of the City 
Engineer is approved. 
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4. Closure of Portion of the Lane North of Kingsway Between Welwyn Street and the 
Lane West of Welwyn Street 

The City Engineer reports as follows: 

"An application has been received from a developer to relocate portion of the lane 
north of Kingsway west of Welwyn Street. The present layout of this lane (10 feet 
to 16 feet in width) makes it difficult for traffic, particularly trucks, to 
maneuver and the developer is providing the City with an opportunity to improve 
the situation by proposing to dedicate a 20-foot lane outlet to Welwyn Street. 
The new lane outlet is to be in line with the existing 20-foot lane to the west. 

I recommend that all that portion of lane shown hatched on the attached plan 
marginally numbered LF 9258 be closed, stopped up and conveyed to the abutting 
owner subject to the following conditions: 

(a) A new lane outlet 20 feet in width to be dedicated as shown shaded on the 
attached plan (LF 9258). 

(b) The closed lane to be consolidated with the abutting lands. 

(c) The applicant to pay for the relocation of existing utilities or provide 
easements to contain them. 

(d) The applicant to pay for the physical closure of the lane and construction 
of the new lane. 

(e) The applicant to provide and register the necessary subdivision plan." 

The City Manager RECOMMENDS that the foregoing recommendation of the City Engineer 
be approved. 


5. Closure of Portion of the Lane South of 29th Avenue Between Crown Street and 
Wallace Street 


The City Engineer reports as follows: 

"A request has been received from the owners of Lots A, 1 and 12, Block 60, D.L. 2027 
to acquire the 5-foot widening strips at the rear of Lots 1 and 12 for inclusion in 
a proposed subdivision. This subdivision will dedicate a 20-foot wide lane through 
to Crown Street and create new lots fronting on 29th Avenue and 30th Avenue. The 
5-foot widening strips were acquired for lane to provide additional width for a 
turn-around in the deadend lane and will not be required when the through lane is 
dedicated to Crown Street. 

Therefore, I recommend that the North 5 feet of Lot 12 and the South 5 feet of 
Lot 1 both of which have been established as lane and are shown hatched on the 
attached plan marginally numbered LF 9257 be closed, stopped up and conveyed to 
the abutting owner subject to the following conditions: 

(a) The portions of closed lane to be consolidated with the abutting lands. 

(b) A 20-foot wide lane to be dedicated and constructed to the satisfaction of 
the City Engineer at no cost to the City connecting the existing deadend 
lane through to Crown Street as shown shaded on the attached plan (LF 9257). 

(c) The applicant to provide and register the required subdivision plan." 

The City Manager RECOMMENDS that the foregoing recommendation of the City Engineer 
be approved. 


FOR COUNCIL ACTiOri SEE nGc[S) 
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The Champlain Heights Project Manager reports as follows: 

"i)une 12th 1979 Council accepted offers to lease enclaves 4, 5, 6, 7 and 21 from 
Jnited Properties. 

One of the conditions stated that United Properties enter into a lease with 
jthe City within 120 days from the date of acceptance. 

i 

^oth these enclaves are in Phase II of Champlain Heights. This area has not 
(jeen consolidated and re-subdivided - as a result, the City is not in a position 
ito enter into a lease until a new legal description is created. The reason for 
this delay in part relates to the fact that the City does not own all the land 
Which it now wishes to consolidate. This was a subject of a recent report to 
pouncil where the Supervisor of Pro-Gerties was requesting authority to expropriate 
the lands in question. This recor.^nendation was not approved by Council and the 
jProperties Division was instructed to continue negotiations with the two owners. 
These negotiations may take some time and in recognition of this, staff are 

endeavouring to work out an alternative solution to the problem. 

I 

!rhe City has been requested by B.C. Telephone Company to grant a utility 
feasement over Enclaves 4, 5, 6 and 7 to permit the installation of an 
underground chamber. 

B.C. Telephone Company have indicated a strong interest in using a new 
hbre-optic telephone service as a demonstration project in Champlain 
Heights. We understand this will be the first installation of its kind 
iin Western Canada. United Properties have been contacted and are in 
agreement with granting such an easement. 

In view of the foregoing, the Project Manager recommends: 

A. THAT Council extend the deadline for execution of the leases between 
the City and United Properties for Enclaves 4, 5, 6, 7 and 21 for 120 
days beyond October 9th, 1979. 

B. THAT Council authorize the City to enter into a utility easement with 
the B.C. Telephone Company over Enclaves 4, 5, 6 and 7." 

I 

The City Manager RECOMMENDS that the above recommendations of the Project Manager 
be approved. 


i. Champlain Heights - Office/Commercial Sites 
Community Services Centre 

The Project Manager reports as follows: 

"Vancouver City Council on August 14th 1979 approved a report from the 
Project Manager recommending that these parcels be tendered. 

In August 1979, advertisements were placed in the local newspapers calling 
for tenders. Tendors closed Monday, September 24th, and the following bids 
I were received: 


BUILDING AND PLANNING MATTERS 



1. 


Champlain Heights - Enclaves 4, 5, 6, 7 and 21 


Parcel E (Office Component) 


Paraland Development/Fortune Developments 
United Properties 


$ 125,000.00 
$ 111,000.00 
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Clause 2 continued 


Parcel F (Commercial Retail Component) 


Mr. James Farrell 
United Properties 


Rahem Enterprises 
Golden Arrow 


Fortune Developments 


$ 
$ 
$ 
$ 
$ 


245,001.00 
237,000.00 
225,000.00 
155,000.00 
111,000.00 


The Project Manager has reviewed the bids and met with the principals of 
the companies submitting the high bids. Their backgrounds and experience 
indicate that they will be able to undertake a development of this size 
and scale. 

The bids received are either at or above the estimated market value 
provided to us by our marketing consultant. 

In view of the foregoing, the Project Manager recommends: 

A. THAT Council accept the bi':! from Fortune Developments Ltd. for 


B. THAT Council accept the bid from Rahem Enterprises for Parcel F. 

C. THAT the Director of Legal Services prepare the lease documents in 
accord with the terms and conditions as outlined in the tender package." 

The City Manager RECOMMENDS that the above recommendation of the Project 
Manager be approved. 


Parcel E. 
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FINANCE MATTERS 


RECOMMENDATION 

1. West End Community Centre - Administration 
of Program and Revenue 

The Superintendent of Parks reports as follows: 

"In December of 19 75, just prior to the opening of the West End 
Community Centre, the Association's Board of Directors indicated 
they did not anticipate having direct involvement in the financial 
operation of recreation programs in the centre. This move was a 
deviation from the traditional Community Centre Association/Parks 
Board relationship, which provides for Community Centre Associations 
to receive and account for all revenue and expenses directly 
related to the operation of programs. The responsibility for the 
West End program account thus became the responsibility of the Parks 
Board. 

After three years of experience the present West End Community Centre 
Association Board of Directr^s now feel that they are in a position 
to assume accounting responsibilities for all program revenue and 
expenses. The Association strongly feels that its position as an 
advocate and provider for the recreation needs of the West End 
Community will be greatly enhanced by this increased ability for 
long range fiscal planning. 

The request by the West End Community Centre Association to assume 
financial responsibility for program operation is consistent with 
similar arrangements existing between the Parks Board and other 
Community Centre Associations, and is governed by Clause 19 in the 
standard joint agreement between the Parks Board and Community 
Associations . 

"Subject to the provisions in Appendix "D" all Association 
membership fees and other revenue generated by the use of the 
designated facilities shall be received by the Association 
and expended on program costs, equipment, supplies, community 
recreation services and other objects as are consistent with 
the Constitution of the Association. Funds generated by the 
operation of facilities listed in Appendix "E" for which the 
Board assumes financial responsibility, shall be received by 
the Board". 

There is no net cost to the City in effecting this change. The 
program operating account would be reduced by $90,000 leaving a 
balance of $5,460 and similarly the program revenue account would 
be reduced by $90,000 leaving a balance in 1979 of $71,500 to be 
met through court and locker fees. For 19 79 the appropriations 
for program operating account 56-453 and for program revenue account 
56-469-093 will be reduced by the difference in each account between 
the approved appropriations ($90,000) and the balance determined 
as to August 31, (all charges prior to September 1, considered) . 
For 1979 the program operating account would be reduced by $30,000, 
being the portion of operating costs from September to December 
1979, and a similar reduction will be made in the program revenue 
account. The full impact will be reflected in the 1980 budget. 

To effect this changeover as of September 1, 1979, it is proposed 
that the program operating account 56-453 be closed off to any 
further program expenses and because the West End Association 
would, as of September 1, collect all the program fees, revenue 
account 56-469 would no longer receive any program fees. Both 
accounts would remain active for a couple of months until all 
charges prior to September 1 had come through the books. At this 
time the City would pick up either the credit or debit position 


2 


MANAGER'S REPORT, September 28, 19 79 . . . . (FINANCE: A7 - 2) 


Clause No. 1 cont'd ; 

of these accounts. It is anticipated that in terms of program 
expenses and revenue the accounts would be in a break even 
position. The actual change in appropriations will be reflected 
in the 1980 budget. 

RECOMMENDATION : 

That the West End Community Centre Association be responsible 
for the collection, disbursement and accounting of program 
revenue accruing from the operation of the West End Community 
Centre as per Clause 19 of the standard joint operating 
agreement. 

The City Manager RECOMMENDS approval of the foregoing 
recommendation of the Superintendent of Parks. 


2. Investment Matters (Various Funds) August 1979 
The Director of Finance reports as follows : 

"(a) Security Transaction:, during the month of August 1979. 

(b) Summary of Securities held by the General and Capital Accounts. 


(a) SrCURTTY TRANSACTIONS DURTNO THE MONTH OF AUGUST 1979 


GENERAL AND CAPITAL ACCOUNT TRANSACTIONS (PURCHASES) 


Date Type of Security 


Maturity 
Date 


Maturity 
Value 


Cost 


Term 
Days 


Chartered Bank Deposit Receipts and Government Notes 


Aug. 1 Royal Bank of Canada/Bank 
of Montreal 
2 Royal Bank of Canada 
2 Royal Bank of Canada 
2 Banque Canadienne 

Nationale 
2 Vancouver City Savings 

Credit Union 
7 Bank of Nova Scotia 
7 Toronto Dominion Bank 
i Royal Bank of Canada 
I Royal Hank of Canada 
K Banque Canadienne 

I Nationale 
li Vancouver City Savings 

I Credit Union 
16 Vancouver City Savings 

Credit Union 
id Banque Canadienne 

Nationale 
20 Banque Canadienne 

Nationale 
23 Banque Canadienne 

Nationale 
23 Vancouver City Savings 

Credit Union 
27 Bank of British Columbia 

27 Royal Bank of Canada 

28 Banque Canadienne 

Nationale 

29 Banque Canadienne 

Nationale 
31 Bank of Montreal 


Annual 
Yield % 


Aug. 

2/79 

$ 3,500,000.00 

$ 3,498,845.00 

1 

12.00 

Jan. 

4/80 

524,778.77 

500,000.00 

155 

11.67 

Jan. 

11/80 

1,577,693.42 

1,500,000.00 

162 

11.67 

Aug. 

3/79 

500,164.38 

500,000.00 

1 

12.00 

Jan . 

18/80 

2,108,067.40 

2,000,000.00 

169 

11.67 

Feb. 

15/80 

3,977,835.62 

3,750,000.00 

192 

11.55 

Nov. 

22/79 

3,103,071.78 

3,000,000.00 

107 

11.72 

Jan . 

24/80 

1,581,041.10 

1,500,000.00 

170 

11.60 

Jan . 

25/fiO 

1,054,345.21 

1,000,000.00 

171 

11.60 

Aug. 

15/79 

500,328.77 

500,000.00 

2 

12.00 

Feb. 

20/80 

2,121,684.93 

2,000,000.00 

189 

11.75 

Feb. 

15/80 

2,118,223.01 

2,000,000.00 

183 

11.79 

Aug. 

21/79 

1,001,438.36 

1,000,000.00 

5 

10.50 

Aug. 

22/79 

2,001,123.29 

2,000,000.00 

2 

10.25 

Aug. 

27/79 

2,502,602.74 

2,500,000.00 

4 

9.50 

Oct. 

15/79 

1,017,134.25 

1,000,000.00 

53 

11.80 

Aug. 

28/79 

1,000,321.92 

1,000,000.00 

1 

11.75 

Feb. 

21/80 

1,588,512.33 

1,500,000.00 

178 

12.10 

Aug. 

29/79 

1,500,452.05 

1,500,000.00 

1 

11.00 

Aug. 

30/79 

1,500,431.51 

1,500,000.00 

1 

10.50 

Sept. 

6/79 

5,006,164.38 

5,000,000.00 

6 

7.50 



$39,785,415.22 

$38,748,845.00 
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2. DEBT CHARGES EQUALIZATION FUND (PURCHASES) 


Date 1 Type of Security 


Maturity 
Date 


Maturity 
Value 


Cost 


Chartered Bank Deposit Receipts and Government Notes 


Term Annual 
Days Yield % 


Aug. $ Mercantile Bank of Canada Sept. 27/79 $ 3 ,76i+ , 952. 7i+ $ 3,700,000.00 55 11.65 


3. SINKING FUND TRANSACTIONS (PURCHASES) 


i 


Date ! Type of Security 
i Debentures 


Maturity 
Date 


Maturity 

Value Price 


Term Yield 
Cost Yrs.Mos. % 


Aug. 9 City of Vancouver 8.0% Apr. 2/93 $ 1,000.00 
9 City of Vancouver 10.0% Dec.l6/9-+ 22,000.00 


83.32 $ 833.20 13/8 
96.20 21,161+. GO 15/1+ 


23.000.00 


21,997.20 


10.30 
10.50 


Chartered^ank Dep osit Receipts and Government Notes 

Dec. 3/79 516,585.1+8 


Aug. 23 Bank of British 
' Columbia 


$539,585.1+8 


Days 


500,000.00 102 


$521,997.20 


11.87 


i+. CEMETERY CARE FUND TRANSACTIONS (PURCHASES) 


Debentures 


Yrs.Mos, 


Aug. 13 City of Vancouver 10.0% Dec. 16/91+ $ 50,000.00 96.20 $ 1+8,100.00 15/1+ 10.50 


(b) SUMMARY OF SECURITIES HELD BY THE GENERAL AND CAPITAL 
ACCOUNTS ONLY - AS AT AUGUST 31, 1979 


Type of Security 
Short Term 

Chartered Bank Deposit 
Receipts and Government Notes 


Par or Maturity Value 


$ 139,639,965.51 


Cash or Book Value 


$ 133,997,784.20 


The Director of Finance recommends that the above transactions be approved. 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Director of Finance be approved. 


FOR COUNCIL ACTION SEE PA6E(S) lH. 


MANAGER'S REPORT, SEPTEMBER 28, 1979 


(PROPERTIES: A9 - 1) 


PROPERTY MATTERS 

RECOMMENDATIONS 

1. Lease of Stanley Park Pavilion for 
City Training Facility 

The Director of Personnel Services and Supervisor of Properties 
report as follows: 

"City Council on June 25, 1974 approved a five year 
lease from August 1, 1974 of the second and third floors 
of the Stanley Park Pavilion for use as a City Training 
facility for the siun of $1.00. 

This lease provides for an automatic one year renewal 
commencing August 1, 197 9 under the same lease terms and 
conditions. 

However as the City plans to make some necessary improvements 
to the premises, it is deemed advisable to have a 
term lease rather than just the one year renewal. 

After negotiations, uhe Board of Parks and Recreation 
has approved by Resolution dated July 23, 197 9 a five 
year lease of these premises from August 1, 1979 with 
provision for an automatic year-to-year renewal upon 
expiration of the five year term. All other terms and 
conditions to be similar to the previous lease. 

Recommended that a lease be drawn on the foregoing basis 
to the satisfaction of the Director of Legal Services, 
Director of Personnel Services and Supervisor of Properties." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Director of Personnel and Supervisor of Properties be approved. 


2. Sale of City-owned Property: 

(a) N/S of 3300 Block Napier Street 

(b) N/W corner of Venables & Rupert 

The Supervisor of Properties reports as follows: 

"On September 4, 1979, and under the authority of the Property 
Endovmient Fund Board, the following-described City-owned lands were 
advertised for sale. Tenders were opened in public at 9.30 a.m., 
Monday, September 24, 1979, and it is recommended that the following 
offers to purchase, being in each case the highest offer received 
and representative of current market value, be accepted and approved 
under the terms and conditions established by Council. 

(a) Lots 25 and 26, Block 3, W^s Section 26 T.H.S.L., Plan 2588 
N/S of 3300 Block Napier Street, Zoned RS-1 

Purchaser Approx. Size Sale Price Terms 

Elton Construction 33' x 107.5' $82,000 City terms 

Co. Ltd. each lot @ 13% 

(b) Lot 18 ex N. 2.5', Block 1, HEh Section 25 T.H.S.L., Plan 2920. 
N/W corner of Venables & Rupert, Zoned RS-1 

Purchaser Approx. Size Sale Price Terms 

Elton Construction 40.25'/40' x 107.5' $47,000 City terms 

Co. Ltd. @ 13% " 


The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Properties be approved. 

FOR COUNCIL ACTION SEE PAGE(S) ..../.'tl.... 
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DATE September 25, 1979 


TO: Vancouver City Council 

SUBJECT: Marathon Realty's Schematic Plans for the 
Central Waterfront 

CLASSIFICATION: RECOMMENDATION 

The Director of Planning, under date of September 25, 1979, has submitted a report 
on the above subject. In summary, he states: 

1. The purpose of the report is 

(a) To provide Council with an analysis of Marathon's proposed schematic plans 
for its lands in the Central Waterfront, and, an evaluation of Marathon's 
proposal against the City's public objectives as contained in the Central 
Waterfront Official Development Plan, and 

(b) To present to Council procedural options for proceeding positively towards 
a co-ordinated comprehensive development for this part of the waterfront 
consisting of Pier B-C and its upland area. 

2. In the analysis and evaluation of Marathon's proposed massing alternatives, 
staff is of the opinion that each alternative would get closer in achieving 
public objectives with further modification and development. Staff is sug- 
gesting that a composite alternative which encompasses the best features 

of each of the proposed alternatives would, with further development, ful- 
fill the public objectives as well as Marathon's economic objectives for 
its development. A schematic interpretation of such a composite alternative 
is described and illustrated in the report. 

The City Engineer's comments are contained in the main report. 

3. In the process of preparing this report, staff have met with representatives 
of Marathon and- its consultants. Pier B-C Board and its consultants, and N.H.B. 
to discuss the development potentials for the Pier B-C area. It is clear 

that in view of the complexities involved in these developments and the dif- 
ference in time frame towards implementation, it is most significant that 
they should all be co-ordinated to ensure compatibility. Staff believe that 
the most logical procedure to pursue woula be tfie preparation of an Area 
Development Plan (A.D.P.) which is described in detail in the Cent'^"! Water- 
front Official Development Plan. The City should take the initiative to achieve 
a joint A.D.P. between Marathon and the Pier B-C Board since this would create 
a much more effective plan integrating these two major adjoining developments 
so that they are done in harmony and contribute to each other. Before con- 
cluding on this, it would be best to meet with the parties involved to obtain 
their comments and agreement. 

It is noted that a special procedure can be built in to allow the more 
urgent Trade/Convention Centre development to proceed prior to the formal 
adoption of the Area Development by the City Council. 

4. RECOMMENDATIONS 

The Director of Planning recommends that: 

1. City Council indicate to Marathon Realty its preference for a develop- 
ment scheme generally along the lines of the composite alternative as 
described in this report, and request that this concept be further 
developed. 

2. City Council instruct the Director of Planning to initiate a formal 
meeting with representatives of Marathon Realty, Pier B-C Board, and 
all the involved parties (as described in Part 4a of the report) to 
further discuss procedural options outlined in this report. 

3. The Director of Planning to report back on the result of the discussion 
in recommendation #2. 
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Clause 10 Continued 


on November 10, 1970, and an order has been 
placed for the necessary signal equipment. 

2 - The desirability of implementing the proposed 

right turn prohibition (Northbound Seymour 
Street to Eastbound Hastings Street) cannot 
be determined until after the B.C. Hydro 
route relocations have been completed. 
This work will not be undertaken before the 
beginning of B.C. Hydro's fiscal year, April 
1, 1971, which will delay our studies until 
after that date. 


7 - This remaining item deals with modified signal 

control at the Richards/Hastings Street inter- 
section. It is desirable to gain operational 
experience with the five- lane arrangement on 
Hastings Street before undertaking extensive 
signal control modifications at this location. " 


Your Board submits this progress report for Council's INFORMATION. 


* * * * * 


FOR ADOPTION SEE PAGE(S) J>J 


* «>8 


-2- 

The City Manager comments as follows: 

On page 11 of the main report, there is an estimate of costs ($200,000) and time 
(6 to 12 months), and consultants required to produce an area development plan. 

'ITie City Manager does not recommend that Council at this time commit itself to 
a process so lengthy and expensive. Instead, it is RECOMMENDED: 

A) That the Director of Planning discuss with the Planning and Development 
Committee the amount of detail which might be provided in such a plan, 
and the estimated cost and time required to produce plans of various 
complexity. 

B) That Council approve recommendations 1, 2 and 3 of the Director of Planning. 


m COUNCIL ACT!0!4 SEE PAGE{S) (..C^^- 
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DATE: September 18, 1979 

TO: Vancouver City Council 

SUBJECT: Provincial Home-owner Grants to 99-Year Leaseholders 

CLASSIFICATION: Information 


The Director of Finance reports as follows: 

"City Council is aware that there has been some controversy regarding the Provincial 
Home-owner Grant Act and its application to 99-year leaseholders. On August 17, 
1979, the City received a 'petition' from a Mrs. E. Simpson regarding this matter. 

This report will explain the position of the City with regard to communication 
presented to Council by Mrs. E. Simpson. Mrs. Simpson's petition asks Council 
to request the Provincial authorities to amend the Provincial Home-owner Grant 
Act as it pertains to 99-year leaseholders. A copy of Mrs. Simpson's August 17, 
1979 communication and petition is attached as 'Appendix A'. 

History 

The records in the Property Tax Branch of the Revenue and Treasury Division 
indicate that Corporate property owners began selling 99-year leases in multiple- 
family residences within Vancouver in 1974, with the first lease to our knowledge 
having been registered in the Land Registry Office on June 29, 1974. 

Our records presently indicate that there are four corporations operating nine 
99-year lease buildings. These nine buildings are: 

OWNER BUILDING ADDRESS TOTAL NUMBER NUMBER OF SUITES 

OF SUITES REGISTERED ON OR 
BEFORE 12/31/77 


Westsea Construction Ltd. 


1330 Harwood 

160 

58 

First Canadian Land Corp. 

Ltd. 

1250 Burnaby 

88 

27 

First Canadian Land Corp. 

Ltd. 

1075 Comox 

160 

33 

First Canadian Land Corp. 

Ltd. 

1100 Harwood 

86 

20 

First Canadian Land Corp. 

Ltd. 

1219 Harwood 

40 

20 

First Canadian Land Corp. 

Ltd. 

1534 Harwood 

40 

14 

Sheridan Investments Ltd. 


1251 Cardero 

164 

94 

Sheridan Investments Ltd. 


1850 Comox 

194 

115 

Rosemont Apts. Ltd. 


36 East 14th Ave. 

6 

_6_ 
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The Provincial Home-owner Grant Act outlines responsibilities and duties of every 
Municipal Collector within the Province for the administration of the Act as it 
pertains to the municipality of his responsibility. Among the duties is one which 
states that he is to determine as to whether or not an applicant is eligible for 
the grant. 

The Act contains conditions which must be adhered to by 99-year leaseholders in 
order for them to qualify for the grant. One of the conditions is to be an "Owner". 
In brief, an Owner as it pertains to a 99-year leaseholder is one who: 

1. Lives in a building which is owned by a corporation and, 

2. has entered into a 99-year (or greater) lease, or assignment of a 99- 
year lease, with the corporation, and, 

3. has registered his lease or assignment in the Land Registry Office on 
or before December 31, 1977. 

Item #3 is the problem area. 


2 
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ISO 


The full context of the Act as it defines "Owner" is attached as Appendix 'B'. 
With regard to the petition presented to Council by Mrs. Simpson, she has taken 
out of the definition of 'Owner', that portion which relates to "an eligible 
residence or an owner-occupied apartment building situated within unorganized 
territory". For Vancouver, one must read the portion of the Act which pertains 
to a municipality. 

We have had numerous correspondence with the Provincial Government and they have 
indicated that they are not prepared to amend the Act as it relates to Mrs. 
Simpson's problem. In fact, the Minister of Municipal Affairs stated in his 
August 8, 1979 letter to Mrs. Simpson that "While the 99-year lease may be 
appropriate for your lifestyle, we cannot consider such a lease to be "home owner- 
ship", especially when one considers the term of the lease is gradually reduced. 
To carry forth the Grant to subsequent purchasers would mean accepting a gradually 
lessening term to the point where Government would be recognizing 75, 50, 25 and 
10 year leases . " 


Conclusion 

The conditions pertaining to whether or not a 99-year leaseholder is entitled 
to a Home-owner grant are contained in the Act. Any 99-year leaseholder who 
registered their lease, or assignment of lease, in the Land Registry Office after 
December 31, 1977 is not entitled to a grant. Any amendment to these conditions 
must come from the Provincial Government." 


The City Manager submits the foregoing report of the Director of Finance 
for INFORMATION. 


fOR COUNCIL ACTION SEE PAGE(S) it - 


MANAGER'S REPORT 

DATE: Septentaer 28, 1979 


TO: VancxDUver City Council 

SUBJECT: Ambulance Services - Persons in Custody 

CLASSIFICATION: Consideration 


The Director of Finance reports as follows: 

i 

' "On Septanber 18, 1979, the following letter was received from the Ministry of 
the Attorney-General regarding the fact that the City had not accepted billing 
for ambulance costs related to persons in custody of the Vancouver City Police. 

'The purpose of this letter is to draw your attention to the fact 
that the City of Vancouver has failed to reimburse the Btiergency 
Health Services Connission for ambulance services provided to 
j persons in the custody of the Vancouver City Police. 

Section 5 of the Eltiergency Health Services Act confers upon the 
; Camdssion the power and authority to: 

I a) provide EJnergenci' Health Services in the Province; . . . 

g) provide ambulance services in the Province; . . . 

It is clear that the Act mandates the Cortmission to provide ambulance 
services within British Columbia. 


Section 481 of the Vancouver Charter reads as follows: 

"Notwithstanding anything to the contrary contained in this or 
any other Act, but subject to the Administration of Justice Act and 
the Police Act, it is the duty of the City to bear the expense 
necessary to ... c) provide for the care and custody of persons 
held in those places. of detention." 

It is our belief that Section 481(c) of the Vancouver Charter requires 
that the City pay for the expense of caring for persons held in 
custody and that "caring" extends to the provision of services 
rendered to such detainees should th^ become ill. It is our opinion 
that this extends to and includes the expense of ambulance services 
to those persons in your custody. 

We draw to your attention that pursuant to Section 644 (1) (c) of the 
Municipal Act, every other Municipality with the Province of British 
Colimbia has reimbursed the Ehiergency Health Services Coimission for 
the costs of ambulance services provided to persons detained in 
those Municipality's lock-vps. 

We would ask that you review this matter and bring it to the attention 
of the Vancouver City Council. Would you kindly advise us following 
your next meeting v^iether or not the City of Vancouver will reimburse 
the Emergency Health Services Camdssion for the cost of ambulance 
services provided to persons detained in the lock-ups in the City of 
Vancouver. We request an answer by October 15, 1979. ' 


i History 

I Canmencing on Decanber 14, 1976 and up to July 5, 1978, the Finance, Police and 
j Law DepartiTEnts have been in correspondence with the Ministry of Health - 

Ehiergency Health Services - regarding the ambulance billings. A sumntary of 

this correspondence is attached as Schedule 'A'. 
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City Position 

The position taken by the City is that the Province has not provided any clear 
legal or itioral reason v^y the City taxpayers shoiiLd pay for these services. 


Provincial Position 

The Province has provided twD reasons as stated in their recent letter. 

a) Section 481 (c) City Charter requires that the City pay for the 
expense of caring for persons held in custody and that "caring" 
extends to the provision of services rendered to such detainees 
should they became ill - extended to include ambulance services. 

The City does not necessarily agree with the Provincial interpre- 
tation of caring and in fact most calls are for persons vto, in a 
state of intoxication j arrive "ill" and are inmediately dispatched 
to a hospital. 

b) The Pixjvince states that the same provision is in the Municipal Act 
and that every other municipality within the Province has paid for 
ambulance services. 

The City checked with Bumaby vto stated that they did pay for the 
service and believe that it was required once in the past year . 


Costs 

It is very difficult to determine the funds that would be necessary to provide for 
past billings and for the current year. The Province has previously sulatdtted the 
following: 

i^ril 1, 1976 to tferch 31, 1977 $ 5,945.00 

April 1, 1977 to March 31, 1978 15,735.00 

Estimated by City: 

April 1, 1978 to December 31, 1979 28,300.00 
Estimated amount required to December 31, 1979 $49,980.00 


The above is at an estimated billing rate of 85 calls per month. 
This is under review by the City since the current information is 
that the jail to hospital requirement is about 40 calls per month. 


Sumnary 

The Director of Finance is of the opinion that the Provincial Government is irrposing 
a cost on the City that in fact is argumentative in the legal sense and does not 
recognize: 

1. That the City is a "core" city and must deal with problems such as 
the intoxicated persons who must be picked up and taken to the jail, 

for their protection, and v^en found to be ill, are sent to the hospital. 

2. That the City saves the Province hundreds of thousands of dollars in 
ambulance costs by providing a trained and highly equipped Fire Depart- 
ment that can provide quick responses vdien needed. If these were not 
available, the Province would have to increase their ambulance fleet 
substantially to maintain a reasonable level of service. 

3. That most of the cases are "indigents" who are in fact under the direct 
care of the Provincial Government, Ministry of Human Resources. 

4. That if a Provincial "detox" centre was available, most of these cases 
would be theirs in any case. 
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Consideration 

The Director of Finance wDuld normally be prepared to continue discussion 
with the Provincial officials on this matter, however, due to the nature 
of the letter received fran the Attorney-General, the matter is being forwarded 
inttiediately to Council for their consideration, with the following options: 

A. Agree to pay for the ambulance service from the jail to the 
various hospitals including Riverview, etc. and provide up to 
$50,000 fron Contingency Reserve for this purpose, OR 

B. Advise the Attorney General that the City is not prepared to pay 
these bills, since 

- the service is provided to individuals, viho are entitled 
to its free use 

- many of these individuals are wards of the Ministry of 
Human Resources 

- any claims against the City would be more than off- set 

by the savings to the Elnergency Health Services Ccmmission 
due to the use of our Fire Department for paramedical 
services. 

but agree to negotiate further with the Attorney General an equitable 
cost-sharing arrangement." 

The City Manager submits the foregoing report of the Director of Finance 
for Council's CONSIDERATION 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


September 20, 1979 


A meeting of the Standing Committee of Council on Community 
Services was held on Thursday, September 20, 1979, in Committee 
Room No. 1, Third Floor, City Hall, at approximately 1:30 p.m. 

PRESENT ; Alderman Rankin, Chairman 

Alderman Bellamy 
Alderman Little 
Alderman Marzari 

ABSENT ; Alderman Gerard 

COMMITTEE 

CLERK ; H. Dickson 


Adoption of Minutes 

The Minutes of the Community Services Committee meeting of Thursday, 
August 30, 1979, were adopted. 


Recorded Vote 

Unless otherwise indicated, votes of the Committee on all items 
are unanimous . 


RECOMMENDATIONS 

1 . Seating Capacity of Licensed Premises 

In January of this year, the Committee requested an updated 
rei^ort on the seating capacity of premises licensed to sell liquor 
in the City. 

The Committee had before it for consideration a Manager's 
Report dated August 30, 1979, in which the Director of Permits and 
Licenses reported that statistics available from the Liquor Control 
and Licensing Branch do not include the number of seats in restau- 
rants. . The report provided the following figures; 



Vancouver 

Study Area 

Total 

Seating 

Public Houses 

65 ( 65)* 

54 

(54) * 

17,947 

(17,947)* 

Cabaret/Loxinge 

141 (133)* 

78 

(74)* 

17,900 

(16,616) * 

General Licenses 

16 { 16)* 

4 

( 4)* 

2,892 

( 2,892)* 

Holding Bars 

72 

43 


2,084 



*(Note; August 1977 figures shown in brackets) 


The Committee noted the large number of seats available in 
holding bars which did not exist when the last statistical report 
was provided to City Council, and during discussion. Alderman 
Bellamy advised there have been a number of license suspensions 
by the Liquor Branch involving holding bars whose operators did 
not comply with Branch regulations. He added that a special 


cont ' d 


Report to Council 

Standing Committee of Council on Community Services 
September 20, 1979 


(1-2) 


Clause No. 1 continued ; 

committee within the restaurant industry has been formed to ensure 
restaurateurs comply with regulations in the operation of holding 
bars . 

Following discussion, it was 
RECOMMENDED 

THAT the Manager's Report dated August 30, 1979, on the 
number and seating capacity of liquor outlets in the 
City be received, bearing in mind that restaurants are 
not included. 


2 . Detention of the Mentally 111 in City Jail 

For several months the Committee has been receiving periodic 
progress reports from the Social Planning Department on that depart- 
ment's efforts to ensure that mentally ill persons who are held in 
the City Jail are referred quickly and efficiently to Riverview 
Hospital. 

Before the Committee this date was a Manager's Report dated 
September 4, 1979 in which the Director of Social Planning reported 
a meeting was held August 21, 1979 between the Chairman of the 
Community Services Committee, the Executive Director of Riverview and 
a representative of the Social Planning Department, at which time the 
Director of Riverview reported a commitment has been made to arrange 
for intake to hospital within 24 hours, provide two quiet rooms at 
hospitals other than Riverview so that they will be equipped to take 
immediate referrals and, to continue efforts to increase the number 
of beds at Riverview for acute patients . 

The report noted the referral procedure at Riverview now 
involves one admitting officer who is the direct link between City 
Jail physicians and the hospital. 

The report went on to say there is a concern over the release 
of patients from Riverview back into the community without any 
plans for the person's housing or follow-up services, and the 
Manager's Report concluded with a recommendation from the Director 
of Social Planning that there be a progress report to the Committee 
in November 1979 on both release and referral procedures at Riverview. 

During discussion, the Committee felt its Chairman should urge 
the Minister of Health to ensure persons are not released from 
Riverview without proper planning for the individual's return to 
the community. 

Following discussion, it was 

RECOMMENDED 

A. THAT the Chairman of the Community Services 
Committee write to the Minister of Health urging that 
he ensure persons are not released from Riverview 
Hospital without proper planning for the individual's 
return to the community, particularly with respect 

to housing and follow-up services. 

B. THAT the Chairman of the Community Services 
Committee, the Executive Director of Riverview 
Hospital and the Director of Social Planning 
report progress to the Community Services 
Committee in November 1979, on release and 
referral procedures at Riverview Hospital. 


cont 'd. 


Report to Council 

Standing Committee of Council on Community Services 

September 20, 1979 (1-3) 


3. M.O.S.A.I.C. 

The Committee considered a Manager's Report dated September 4, 
1979 in which the Director of Social Planning coiranented on diffi- 
culties encountered by M.O.S.A.I.C. in the processing of funds it 
receives from the Federal Commission on Employment and Immigration. 
M.O.S.A.I.C. provides services to non-English speaking residents in 
Vancouver and receives operating funds from the Federal, Provincial 
and City governments. 

The report explained the Federal Agency will only pay 
M.O.S.A.I.C. for services provided to immigrants in Canada for 
three years or less, and it requires M.O.S.A.I.C. to provide proof 
of these services and the residency requirement. 

The report concluded with two recommendations that the City 
approach the Federal Commission on Employment and Immigration in 
an effort to rectify this problem. 

Appearing before the Committee on this matter were Ren&te 
Shearer of the Social Planning Department and Evelyn Lee of 
M.O.S.A.I.C, who explained many of the immigrants who come to 
M.O.S.A.I.C. for assistance have been in Canada for more than three 
years, and that it is often extremely difficult for M.O.S.A.I.C. 
to provide full docvmientation to the Federal Agency that the 
persons it serves have been in the country for less than three 
years. 

Following discussion, it was 
RECOMMENDED 

THAT City Council write the Federal Minister of 
Employment and Immigration, requesting him to: 

(a) alter the funding guidelines for all settlement 
grants removing the under three year funding 
limitation; 

(b) give serious consideration to raising the 
Federal Commission on Employment and Immigra- 
tion's annual grant to M.O.S.A.I.C. in the 
fiscal year 1979/80, 

and that copies of the letter be provided to Vancouver 
area Members of Parliament. 


******* 

The meeting adjourned at approximately 1:50 p.m. 

******* 


FOR COUNCIL ACTION SEE PAGE(S) Lll 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


SEPTEMBER 20, 19 79 


A meeting of the Standing Committee of Council on Planning 
and Development was held in the No. 2 Committee Room, Third Floor, 
City Hall, on Thursday, September 20, 1979 at approximately 1:30 p.m. 


PRESENT : Alderman Boyce, Chairman 

(Item 1) 
Alderman Harcourt, Chairman 

(Items 2 to 4) 
Alderman Ford 
Alderman Kennedy 
Alderman Puil 

CLERK TO THE 

COMMITTEE : M. L. Cross 


RECOMMENDATIONS 


1 . Zoning Discretion for Heritage Structures 

The Committee considered a report of the City Manager dated 
September 11, 1979 (on file in the City Clerk's Office) in which 
the Director of Planning recommends amendments to the Zoning and 
Development By-law which would: 

a) clarify the relationship between the Zoning and Development 
By-law and any Heritage Designation By-laws that Council may 
enact, and 

b) allow the Director of Planning to approve certain relaxations 
for alterations, additions and reuse of buildings that have 
heritage merit but are not subject to a Designation By-law. 

The first would be a technical amendment relating to buildings 
that have been designated as heritage structures by Council, stating 
explicitly that Designation By-laws take precedence over Zoning 
By-laws. The second amendment would deal with buildings that have 
some heritage merit but not enough to merit designation by Council. 
The Director of Planning could approve certain relaxations for 
restoration proposals subject to the following: 

i) . The owner must request the relaxation specifically for the 

purpose of conserving his existing building (s). 

ii) The Heritage Advisory Committee must specifically define the 
heritage merit of the property. 

iii) Adjoining property owners and residents must be notified of 
the proposal as determined by the Director of Planning. 

A member of the Committee suggested that the third condition 
should be amended to include a provision whereby the matter could 
be referred to Council in the event there is significant objection 
from adjoining owners or residents. 

RECOMMENDED 

A. THAT the condition relating to the amendment to allow 
relaxation on owner-initiated restoration proposals 
for buildings having some heritage merit be amended as 
follows : 


cont ' d. 


Board of Administration, February 5, 1971 


(SOCIAL - 1) 


SOCIAL SERVICE & HEALTH MATTERS 

RECOMMENDATIONS : 


1. Renovation & Improvements - 
Mountain View Cemetery 

Your Medical Health Officer submits the following report regarding 
a letter received from the Eraser Street Merchants Association and 
a resolution of the Town Planning Commission concerning renovations 
at Mountain View Cemetery. 

"In the letter received from the Eraser Street Merchants 
Association apropos renovations being made at Mountain 
View Cemetery, the essence of their objections appears to 
be as follows: 

a) The removal of four large deciduous trees along 
the Eraser Street boundary of the Cemetery from 
31st - 33rd Avenues 'and replaced with a chain link 
fence . ' 

b) The order of priority set for the renovations in 
Mountain View Cemetery. 

c) Replacement of deciduous trees, other than in a). 

The resolution of the Town Planning Commission reaas as rollows 

'THAT Council be informed of the Commission's 
concern at the removal of trees along Eraser Street 
and within the site and would respectfully request 
that the Technical Planning Board and the Town 
Planning Commission be given the opportunity of 
examining the overall plan for this large and 
important area before any further action is taken, 
including any further removal of trees.' 

In discussing the renovations at Mountain View Cemetery, it 
should be noted that there are actually four separate projects 
to be considered at this time. 


(i) SIXTH RENOVATION PROJECT 

The Sixth Renovation Project approved by City Council 
as of September 22, 1970 is part of the long range 
renovation plan authorized by City Council in 1965. 
This particular project includes 12 acres in the south- 
west section of the Cemetery in vicinity of 41st Avenue 
and Prince Edward Street. A formal application to 
proceed was filed with the Public Utilities Commission 
September 30, 1970. All of the preliminary requirements 
of the Public Utilities Commission have been met and 
permission to proceed with the actual work received as 
of December 16, 1970. This work involves regrading, 
laying markers (which are adaptable and to which no 
objection has been filed) flush with ground and re- 
seeding. There are no existing trees to be removed: 
however, over 10 new ornamental trees and some shrubs 
will be included in the landscaping. 

Cont/d. 


Report to Council 
Standing Committee of Council 
on Planning and Development 
September 20, 1979 

Clause No. 1 cont'd ; 

Adjoining property owners and residents must be 
notified of the proposal as determined by the 
Director of Planning, and if there is significant 
objection, the matter be referred to Council. 

B. THAT the Director of Planning be instructed to make 
application for amendment to Zoning and Development 
By-law No. 3575 which would permit the Development 
Permit Board and the Director of Planning to consider 
reilaxation of various regulations and provisions to 
facilitate the restoration and retention of Designated 
Municipal Heritage Sites, the amendment being generally 
in accordance with Appendix A of the report of the 
City Manager dated September 11, 1979, and that this 
application be sent directly to a Public Hearing. 

C. THAT the Director of Planning be instructed to make 
application for amendment to Zoning and Development 
By-law No. 3 57 5 which would permit the Development 
Permit Board and the Director of Planning to consider 
relaxation of various regulations and provisions to 
facilitate the restoration and retention of buildings 
having heritage merit, the amendment being generally 
in accordance with Appendix B of the report of the 
City Manager dated September 11, 1979, and that this 
application be sent directly to a Public Hearing. 

(Alderman Kennedy wished to be recorded as opposed.) 


2 . Monthly Status Report on Rezoning Applications 

The Committee considered a memorandum dated September 10, 
1979, from the Zoning Planner, forwarding the monthly status 
report on rezoning applications for the month of August, 1979 
(on file in the City Clerk's Office). 

Mr. R. Scobie detailec several items for the Committee 
noting that some have been aclayed due to rezoning staff being 
seconded to work on urgent subdivision matters. 

RECOMMENDED 

THAT the monthly status report on rezoning applications 
for the month of August, 1979 be received. 


3. Temporary Use of Strathcona Sites C & D for 
Commercial Parking Purposes 

The Committee considered a report of the City Manager dated 
September 7, 1979 (on file in the City Clerk's Office) in which 
the Director of Planning responds to a Council recommendation 
that he prepare a further report on temporary commercial parking 
on Sites C & D in Strathcona. 

The report notes that for the past three years the use of 
Sites C & D for temporary police employee parking has been granted 
by the City, pursuant to the provisions of the Police Union 
Collective Agreement, in conformity with uses permitted under 
Section 2A of By-law No. 4393, clause 8 which allows for: 

"a building or use essential in this district required 
by a public authority. " 


(II-2) 


cont'd. 


Report to Council 

Standing Committee of Council 

on Planning and Development 

September 20, 1979 (II-3) 

Clause No. 3 cont'd : 

The Overseas Chinese Voice Benevolent Association have 
requested to utilize the temporary employee parking area for week- 
end and holiday commercial parking purposes. 

In the report the City Engineer and Director of Legal Services 
support the Director of Planning 's position that the use of Sites 
C & D for temporary commercial parking not be permitted. 

Mr. R. Young, Chairman of the Chinatown Historic Area Planning 
Committee and Mr. H. Wong, presented a brief on behalf of the 
Committee (copy circulated) supporting additional temporary 
commercial parking on weekends and holidays under controlled condi- 
tions, use to be terminated once construction on the site begins. 

Members of the Committee inquired as to the timetable of 
the Strathcona Property Owners and Tenants Association with respect 
to development of the sites. The Chairman indiceted that S.P.O.T.A. 
would be in a position to make a presentation within three weeks. 
Members of the Committee felt that the matter should be deferred 
until the Strathcona Property Owners and Tenants Association's 
presentation is received and an estimated construction start is 
known . 

RECOMMENDED 

THAT the matter of temporary use of Strathcona Sites C & D 
for commercial parking purposes be deferred until after 
the Strathcona Property Owners and Tenants Association has 
made a presentation with respect to their proposal for family 
housing . 

(Alderman Kennedy wished to be recorded as opposed.) 


4. Enforcement - Building By-law violations 
1345 West 15th Avenue 


A member of the Commicc-'^e enquired as to the status of the 
compliance by Realmar Developments of Building By-law violations 
for the building at 1345 West 15th Avenue. 

RECOMMENDED 

THAT the Director of Permits and Licenses be instructed to 
prepare a report on the compliance by Realmar Developments 
Corporation of Building By-law violations for the building 
at 1345 West 15th Avenue. 


***** 

The meeting adjourned at approximately 3:20 p.m. 
***** 
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PART REPORT TO COUNCIL 
STANDING COMMITTEE OF COUNCIL 
ON 

TRANSPORTATION 


September 20, 1979 


A meeting of the Standing Committee of Council on 
Transportation was held on Thursday, September 20, 1979, in the 
No. 1 Committee Room, third floor. City Hall, at approximately 
3:30 p.m. 


PRESENT: Alderman W. Kennedy, Chairman 

Alderman D. Bellamy 

Alderman H . Boyce 

Alderman M. Harcourt 

Alderman H . Rankin 

ALSO PRESENT: Alderman M. Ford 

COMMITTEE CLERK: E. Bowie 


RECOMMENDATION 

1. Handicapped Transportation Cabs 

The Committee considered a report of the City Manager dated 
August 8, 1979 (on file in the City Clerk's Office), in which the 
Director of Permits and Licenses advises that at a Public Meeting 
dealing with additional taxicab licenses, representatives of the 
Canadian Paraplegic Association discussed the matter of appropri- 
ately equipped vehicles for handicapped persons, and suggested 
a wording change in the Vehicles for Hire By-law, Class 'L' License. 

The matter of amending the Class 'L' License was not suggested 
when dealing with the twenty-five (25) additional Class A taxicabs 
report because it was considered that it should not be a condition 
of sale of the twenty-five (25) taxicab licenses, but one that 
should apply to the entire taxi industry and that the implications 
of such a change be investigated and reported to the Standing 
Committee . 

Mr. S. Stronge reiterated his concern that appropriately 
equipped vehicles should be available for local handicapped persons 
able to pay the normal fare and handicapped visitors travelling in 
and out of the City. 

After a short discussion, the Committee 

RECOMMENDED 

THAT the Director of Permits and Licenses report back 
on the matter of expanding the Vehicles for Hire By-law, 
Class 'L' (handicapped transportation cabs) License. 


* * * * * 


The meeting adjourned at approximately 4:35 p.m. 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


September 20, 1979 


A meeting of the Standing Committee of Council on 
Finance and Administration was held on Thursday, 
September 20, 1979, at 3:30 p.m., in the No. 3 Committee 
Room, third floor. City Hall. 


PRESENT ; Alderman Puil (Chairman) 

Alderman Ford 
Alderman Little 
Alderman Marzari 


ABSENT : 


CLERK; 


Alderman Gerard 
G.R. Cinnamon 


RECOMMENDATIONS 

1. Vancouver Symphony Society Use of Orpheiim Theatre 

The Committee considered a report of the City Manager 
dated August 21, 1979 (on file in City Clerk's office), 
advising that, on May 6, 1979, Council approved a grant to 
the Vancouver Symphony Society and at the same time also 
approved: 

"THAT the uses included in the 1979 figure ($162,500) 
i.e. 119 performances plus rehearsals etc., be 
recognized as a ceiling and that in the future the 
VSS may expect only increases in grants equal to 
increases in rent based on the 1979 level of uses of 
The Orpheum unless otherwise agreed to by Council." 

Subsequently, further negotiations took place between 
the Executive Committee of the Vancouver Symphony Society 
and the City Manager. 

Following discussion, the Committee 

RECOMMENDED 

A. THAT the City and the Vancouver Symphony Society 
establish the 1979 usage of 119 performances and 
related uses as the base level for the Vancouver 
Symphony Society's use of the Orpheum. 

B. THAT the City provide a grant equal to rent for 
that level of usage at the then current rates. 

C. THAT usage by the Vancouver Symphony Society 
beyond the above specified level would be paid 
for at the then prevailing Class II rates. 

D. THAT these conditions be used as the basis for 
recommendations to future Councils on grants to 
the Vancouver Symphony Society. 
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Report of Standing Committee 
on Finance and Administration 
September 20, 1979 


(IV - 2) 


2 . Poser and Reser Budgets 

The Committee considered a Manager's Report dated 
September 13, 1979 (on file in City Clerk's office) containing 
the expenditures from the Purchase of Outside Services (POSER) 
and Research (RESER) budgets. 

The Director of Social Planning answered specific questions 
of the Committee and agreed to the Committee's request that 
future budget reports contain a descriptive clause for each 
expenditure item so reported. 

Following discussion, the Committee 

RECOMMENDED 

THAT the report of the Director of Social Planning 
be received for information. 


******************** 
The meeting adjourned at approximately 3:45 p.m. 
******************** 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


September 27, 1979 


A meeting of the Standing Committee of Council on Finance 
and Administration was held on Thursday, September 27, 1979, 
at 3:30 p.m., in the No. 3 Committee Room, Third Floor, 
City Hall. 


PRESENT: 


CLERK : 


Alderman Puil, Chairman 
Alderman Ford 
Alderman Gerard 
Alderman Little 
Alderman Marzari 

G. Barden 


RECOMMENDATIONS 

1. Additional Cultural Grant Requests - 1979 

The Comptroller of Budgets and Research submitted a 
memo (on file in City Clerk's office) dated September 26, 1979, 
outlining the total funds allocated for each grant category - 
cultural, community services and "other", total funds expended 
in each category and listing a balance in the cultural grant 
category of $7,954, an excess allocation of community service 
grants of $51,440 and an uncommitted balance in "other" grant 
category of $58,451 which will probably be required to fund 
"tax grants for religious and charitable organizations". 

The Committee asked that the memo be expanded to include 
details on total cultural grants, including festivals, civic 
theatre rentals, etc., and the Director of Finance agreed to 
provide an expanded memo with this report to Council. The 
Committee suggested that future cultural grant reports 
include such information. The Committee discussed with the 
Director of Social Planning confining grant request reports 
to twice a year and anticipating end of the year requests 
within the budget. 

The Comptroller of Budgets and Research advises that 
the total sum of the following grant requests is $17,130 and as 
there is an unallocated balance of $7,954 within the cultural 
grant category, any approval in excess of this amount would be 
required to be funded from Continqency Reserve. 

The Committee considered cultural grant requests as 
follows : 


A) B.C. Touring Covincil - Grant Request $1,500 

The Committee considered a Manager's Report dated 
September 18, 1979, wherein the Director of Social Planning 
reported on the B.C. Touring Council grant request for 
$1,500 towards the cost of presenting "Pacific Contact '79", 
a conference for performing artists and sponsors in B.C. 
The Director of Social Planning advised that the civic 
cultural budget does not normally extend its criteria to 
include conventions and conference activity. Many of the 
Vancouver-based arts groups that will benefit from "Pacific 
Contact" are currently funded by the City through the 
Cultural Grant budget. This project is being supported by 
the Federal and Provincial Governments. 
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Clause No. 1(A) cont'd; 


Mr. Rory Ralston, B.C. Touring Council, attended the 
meeting and spoke to his request. He stated the conference 
will assist the arts community in Vancouver. 

During the ensuing discussion, it was pointed out that 
it would set a precedent for many other conferences in the 
City if a grant were approved for this conference. 

Mr. Ralston advised they will have to build a stage 
for the conference at the Hotel Vancouver, which will 
cost them $8,000, and possibly the grant could be allocated 
for staging to avoid setting a precedent. 

Following further discussion, it was 

RECOMMENDED 

THAT no action be taken on the B.C. Touring Council's 
gremt request. 


B) Janus Theatre Society - Additional Cultural 
Grant Request $5,000 

The Committee considered a Manager's Report dated 
September 18, 1979, wherein the Director of Social Planning 
reported as follows on a request from the Janus Theatre 
Society for an additional grant of $5,000: 

"On March 6, 1979 City Council approved a Cultural 
Grant to assist funding the increased cost of their 1979 
operating budget. 

The circumstances prompting this request arise from the 
additional expenses incurred in locating in a new facility 
and attempts to create a new performance space in Kitsilano. 
The use of this proposed 250 seat theatre and lounge area, 
i« primarily a home for Janus Theatres entire season. 
This will allow them to function fully without the many 
restrictions involved in renting from other community groups 
and other arts organizations. 

Fund raising is underway to accomplish the renovations 
planned for the building and include a community festival 
"KITS FEST,1979" late in September, as well as a pending 
application to the Province for capital costs. 

The Vancouver Foundation have agreed to provide the 
lighting for the new space, and the City's continued 
support would be in the form of an additional Cultural 
Grant towards operating expenses. 

Community response to Janus' activities has been 
encouraging given the short period of time they have been 
located there. The efforts of this enterprising theatre 
company are to be commended and an increase in their 
operating budget would support their present undertaking. 
However, it might be more appropriately considered for 
1980 when an indication from the Provincial Lottery fund 
will determine the extent and time frame of the proposed 
renovations . " 

Mr. Michael Kelley, Janus Theatre Society, attended 
the meeting and spoke to his request. 
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Clause No. 1(B) cont 


'd: 


Following discussion, it was 
RECOMMENDED 

THAT no increased cultural grant be approved for 
Janus Theatre Society for 1979. 


C) Cheremshyna Ukranian Folk Dance Ensemble 
- Grant Request $630 

The Committee considered a Manager's Report dated 
September 18, 1979, wherein the Director of Social Planning 
reported as follows: 


"The Cheremshyna Ukranian Folk Dance Ensemble are 
requesting a grant equal to rent of the Queen Elizabeth 
Playhouse for a November 18th, 1979 performance. 

The group are a rL:spected dance ensemble that has 
maintained self sufficiency since its inception in 1970 
and is approaching the City for the first time. 

The dance performance on November 18th is titled 
"The Story of a Dance Ensemble" and traces the history and 
formation and development of Cheremshyna as an illustration 
of a Ukranian dance ensemble. 

The group has already raised $1,500 toward the cost of 
music and musicians for the performance. All members of 
the ensemble including the Director are unpaid and volunteer 
their services as well as contribute to the elaborate 
costumes. 

Activities of Cheremshyna include numerous performances 
throughout the year for community events, official ceremonies, 
conventions, the Ukranian Festival, Folkfest and fund 
raising projects." 

Ms. Barbara Kaminsky, Cheremshyna Ukranian Folk Dance 
Ensemble, attended the meeting and spoke to her request. 

It was noted that the Dance Ensemble has requested a 
very small amount and has never applied for a grant from 
the City before, and following discussion, it was 

RECOMMENDED 

THAT a grant equal to the rental of the Queen 
Elizabeth Playhouse of $630 be approved for the 
Cheremshyna Ukranian Dance Ensemble for their 
November 18, 1979 performance. 


D) Cultural Grant Request - China Month $4,600 

The Committee considered a Manager's Report dated 
September 18, 1979, wherein the Director of Social Planning 
reported as follows: 

"The China Month Committee has been set up to stimulate 
and publicize Chinese cultural activities in Vancouver in 
November 19 79. 
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Clause No. 1(D) cont'd: 


Supporting the project are 11 local organizations namely 

The Chinese Cultural Centre 

UBC Department of Asian Studies 

Canadian Society for Asian Art 

Museum of Anthropology UBC 

D.Y.H. Lui Productions 

Pacific Cinematheque 

Canada China Friendship Association 

Arts Club Theatre 

Centennial Museum 

UBC Chinese Student Association 

New Music Society 

The Secretary of State (Federal) and the Social Planning 
Department are also providing assistance. A Provincial 
Lottery fund application is pending. 

Events planned for the month of November are - lectures 
on Peking Opera and on the development of Chinese Opera, 
performances of the Peking Opera at the Queen Elizabeth 
Theatre, films made in China, a four week run of "Great 
Cultural Revolution" at the Arts Club Theatre, a film on 
"Monkey King" , display and lectures at the Centennial 
Museum "Coweries to Cash", Chinese Art Series, a film on 
Cantonese Opera, Chinese caliography. Young People in China, 
a jade and ivory exhibit, a costume exhibit and a photo 
exhibit in Norman Bethune. 

The request is for $4,600 from the City which represents 
l/3rd of the overall budget of $13,800 for China Month 
activities. The Social Planning Department's contribution, 
already made, is $1,500 from RESER for preliminary program 
planning and co-ordination. The Director of Social Planning 
that $3,100 be approved by City Council, as a cultural 
grant to the China Month Committee." 

Ms. Roxanne Moffitt and Mr. Glen Erikson, China Month 
Committee, attended the meeting and spoke to their request. 
They explained that most of their budget would be used for 
a large run of a calendar outlining the events and support 
posters and publicity and magazines. 

It was noted that many of the groups involved have 
already received grants from the City and that an applica- 
tion has been made to the Provincial Lottery for funds. 
It was felt that any lottery funds received by the China 
Month Committee should be used to reimburse other groups 
participating, such as Pacific Cinematheque. 

Following discussion, it was 

RECOMMENDED 

(i) THAT City Council approve a cultural grant of 
$3,100 for the China Month Committee. 

(ii) THAT the Director of Social Planning report 

back on the Provincial lottery grant application 
of the China Month Committee and the disposition 
of surplus funds as a result of a favourable 
lottery application. 
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K) Cultural Grant Request $3,000 - 

Pacific Cincmathetiue for Chinese Cinema 

The Committee considered a Manager's Report dated 
September 18, 1979, wherein the Director of Social Planning 
reported as follows: 

"Pacific Cinematheque is requesting $3,000 from the City 
to help defray a portion of the costs of a special project 
planned in connection with China Month. 

The project includes the showing of a series of films 
made in China at the Robson Square Cinema in the month of 
November, 1979. The China Month Committee also has a 
request for funds from the City with a recommendation from 
the Director of Social Planning for funding in the amount 
of $3,100. 

Pacific Cinematheque is an established and reputable 
arts organization that provides films of a unique nature, 
that are not available in commercial cinemas, at a low 
cost, to a wide audience. 

China Month Committee member organizations are high- 
lighting existing programs and including events from within 
existing budgets. This request represents the only member 
organization requiring additional funds to accomplish a 
China Month project. 

It is the opinion of the Director of Social Planning 
that civic funds are more appropriately directed to the 
China Month Committee and that they use their best efforts 
to fund this project." 

Mr. Kirk Togues, Pacific Cinematheque, attended the 
meeting and spoke to his request. He advised they would 
like to participate in the China Month, but it would put 
them into a deficit position. 

Members of the Committee advised Pacific Cinematheque 
they would need to look at their financial statements, as 
they charge admission. It was suggested that any lottery 
funds received by the China Month Committee could be used 
to reimburse Pacific Cinematheque for its participation 
in the program. Following further discussion, it was 

RECOMMENDED 

THAT no action be taken regarding this request. 


F) Vancouver Women in Focus - Grant Request $2,400 

The Committee considered a Manager's Report dated 
September 18, 1979, wherein the Director of Social Planning 
reported as follows: 

"The Vancouver Women in Focus is requesting $2,4 00 from 
the City to help fund a gallery of Women's Art. 

The group does excellent work and has received sub- 
stantial funding from both the Canada Council and the 
Secretary of State. 
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Clause 1 Cont/d. 


(ii) SEVENTH RENOVATION PROJECT 

The Seventh Renovation Project will include aporoxi- 
mately 15 acres in the north-east section of the 
Cemetery, generally located from 31st to 33rd Avenues. 
The easterly boundary (oarallelina Eraser Street) will 
abut the fifteen foot wide strip within which the 
fence was renewed in 1970. There are no trees to be 
removed in the renovation: however, the landscacincr 
of the area will include additional ornamental trees 
together with an assortment of shrubs. Completion 
of the Seventh Renovation will areatly enhance the 
appearance of the Cemetery generally and, in particular, 
that section parallel to Eraser Street. Authority to 
undertake this project will be requested of City Council 
in 1971. 

(iii) EENCE RENEWAL PROGRAM 

That portion of the fence renewal program installed 
in 19 70 and the portion it is proposed to complete 
in 19 71, are a continuation of a program started a 
number of years ago and completed except for the Eraser 
Street frontage. This section of fencing renewal was 
postponed pending a proposed street widening program. 
However, the widening of Eraser Street has since been 
cancelled due to the relocation of the new Eraser Street 
Bridge . 

In the first stage of the fence renewal on Eraser Street, 
approximately 700 feet from 31st to 33rd Avenues re- 
quired the removal of four large deciduous trees. 
These trees, one of which was diseased, were causing 
damage to graves, markers, curbings and roadways. It 
is hoped to complete the balance of the Eraser Street 
fence, 33rd to 41st Avenues in 1971. There are 36 
trees in this section of which it had been proposed to 
replace 20. These 20 trees were the last to be 
replaced, but having regard to the objections being 
raised, it is now proposed to allow the trees to remain 
until the actual necessity for their removal occurs, 
such as a burial in a grave upon which a large tree 
stands, or in the event a tree becomes diseased.. 

(iv) TREE REPLACEMENT PROGRAM 

The Tree Replacement Program throughout the Cemetery 
was instituted several years ago and consists of the 
replacement of large deciduous trees with a larger 
number of ornamental trees such as flowering cherry, 
flowering crab apple, dogwood, rhododendron and ever- 
green trees (the 8-10 foot young trees grow to 
approximately 20 feet) . Completion of the planting 
of new trees will be coincidental with the various 
projects in the overall renovation and fence renewal 
programs. The replacement program will include trees 
spaced approximately 20 feet apart parallel to the new 
fence along Eraser Street. (In one location 30 
ornamental trees will replace 4 larger deciduous trees) . 
Reasons for the replacement of the large root trees 
with more numerous smaller root trees is considered 
justified due to the damage being done to roadways, 
watermains, graves, memorial markers and curbing. In 
addition, many of these large trees were and are 
located over graves purchased many years ago. There 
are a considerable number of these graves yet to be used 


Cont/d. 
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Clause No. 1(F) cont'd : 

Since no public art exhibitions discriminate against 
women artists locally, the Director of Social Planning 
recommends 

- no action be taken on Women in Focus's Grant request 
Following discussion, it was 
RECOMMENDED 

THAT no action be taken on Women in Focus ' s grant 
request . 

******************** 

The meeting adjourned at approximately 4:30 p.m. 
******************** 
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CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 


A regular meeting of the Council of the City of Vancouver was 
held on Tuesday, October 16, 1979, in the Council Chamber commencing 
at approximately 2:00 p.m. 

PRESENT: Mayor Volrich 

Aldermen Bellamy, Boyce, Ford, 

Gerard, Harcourt, Kennedy, 
Little, Marzari, Puil 
and Rankin 

CLERK TO THE COUNCIL: R. Henry 


PRAYER 

The proceedings in the Council Chamber were opened with prayer, 
offered by the Civic Chaplain, Major H. Tilley, of the Salvation 
Army. 

ACKNOWLEDGEMENT 

The Mayor acknowledged the presence in the Council Chamber of 
students from Musqueam Reserve, attached to Vancouver Community 
College, who are participating in the Basic Job Training Program, under 
the direction of their instructor, Laverne Edwards. 


'IN CAMERA' MEETING 

The Council was advised there were matters to be considered 
'In Camera' later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Puil, 

THAT the minutes of the Regular Council Meeting of October 2, 
1979, (with the exception of the 'In Camera' portion) .je adopted. 

- CARRIED UNANIMOUSLY 


* * * * * 


Council recessed to reconvene at 
2:10 p.m. following a Public 
Hearing. 
***** 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Gerard, 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Volrich in the Chair. 


- CARRIED UNANIMOUSLY 
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DELEGATIONS 


1. Provincial Homeowner Grants to 
99-Year Leaseholders 


Vancouver City Council on Tuesday, October 2, 1979, received 
for information a City Manager's report dated September 18, 1979 on 
Provincial Homeowner Grants to 99-Year Leaseholders. At the same 
meeting Council agreed to hear representation from Mrs. E. Simpson 
on behalf of 99-year leaseholders. Council noted the report of 
the City Manager advised that the Provincial Government has indica- 
ted it is not prepared to amend the Homeowner Grants Act to include 
99-year leaseholders. Therefore, any 99-year leaseholder 
registering a lease or assignment of lease in the Land Registry Office 
after December 31, 1977 is not entitled to a grant. 

The Mayor suggested that Council may wish to consider supporting 
the position of 99-year leaseholders and requesting the Provincial 
Government to give further consideration to amending the Homeowner 
Grants Act to include these people. 

MOVED by Aid. Puil , 

THAT Council support the position of 99-year leaseholders that 
they be included under the Homeowner Grants Act and therefore be 
eligible for Provincial Homeowner Grants, and their request to this 
effect be transmitted to the Provincial Government. 

- CARRIED UNANIMOUSLY 


Mrs. Simpson thanked the Council for its support. 


2. Proposed Rezoning - North Side 
2500 block Franklin Street 

Council had before it a report of the City Manager dated 
October 9, 1979, on the application of Mr. J. Funaro to rezone 
property on the north side of 2500 block Franklin Street (Lots 17 
to 32 of Lot 38, THSL, Plan 379) from RS-1 One-Family Dwelling 
District to C-2 Commercial District to construct a supermarket/ 
office complex. 

In the report the Director of Planning recommended that 
the application be not approved and the City Manager concurred. 

Mrs. Funaro addressed Council on behalf of the applicant and 
put forward the history of the applicant's attempts to construct 
a supermarket/office complex in the Hastings Street area. She put 
forward reasons why the application should be sent to a public 
hearing. Mrs. Funaro also answered questions from Council related 
to the application. 

Mi; Valente, a resident of the area, indicated that the 
petition opposing the proposed development as circulated to Council 
is still in effect. 

MOVED by Aid. Kennedy, 

THAT the Director of Planning be instructed to refer direct to 
a public hearing the application of Mr. Funaro to construct a 
supermarket/office complex on the north side of the 2500 block 
Franklin Street under a CD-I zoning and based on the proposal sub- 
mitted to the Planning Department with his rezoning application. 

- CARRIED 


(Alderman Rankin opposed) 
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COMMUNICATIONS OR PETITIONS 


1. Light Rail Transit 

In a letter dated September 19, 1979, Ms. C. Walker, Chairman, 
Citizens for Rapid Transit, submitted a resolution on light rail 
transit and requested that Council adopt this resolution. 

MOVED by Aid. Rankin, 

THAT consideration of the request by the Citizens for Rapid 
Transit be deferred to later this day when the City Manager's 
report on Transit Cost-Sharing and Organization Proposal is 
before Council. 

- CARRIED UNANIMOUSLY 


2. The British Columbia Corps 

of Commissionaires - Grant Request 

Council noted a request dated September 26, 1979 from the B.C. 
Corps of Commissionaires that Council contribute towards the cost 
of a function at its upcoming Annual Meeting and Convention to be 
held in Vancouver, June 1980. 

MOVED by Aid. Puil, 

THAT the communication from the B.C. Corps of Commissionaires 
dated September 26, 1979, be received and no further action be taken. 

- CARRIED UNANIMOUSLY 


3. Canadian Hadassah - WIZO 
- Grant Request 

The Public Relations Representative of the Canadian Hadassah 
WIZO Organization advised that the Organization will be holding its 
Biennial Convention in Vancouver from the 13th-16th January, 1980. 
The Organization was requesting a grant from the City of Vancouver 
in the amount of $300 to co-host the opening dinner of the Conven- 
tion. 

MOVED by Aid. Puil, 

THAT the letter from Hadassah-WIZO Organization of Canada 
dated August 17, 1979, be received and no further action be taken. 

- CARRIED UNANIMOUSLY 


4. Application for amendment 
to Sign By-law 

In a letter dated October 3, 1979, Mr. D.A. Smail, President, 
South Wind, requested an opportunity to address Council on the matter 
of permitting blimps to be flown in Vancouver. It was noted that 
the City Clerk had requested the Director of Planning to report to 
Council on this matter. 

MOVED by Aid. Kennedy, 

THAT the delegation request be approved and it be heard when 
the report of the Director of Planning is before Council. 

- CARRIED UNANIMOUSLY 


cont 'd 
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COMMUNICATIONS OR PETITIONS (Cont'd) 


5. 1981 Jeux Canada Summer 
Games - Grant Request 

The Mayor of the City of Thunder Bay in a letter dated October 9, 
1979, invited Council to pledge a donation towards the 1981 Jeux 
Canada Summer Games which will be held in Thunder Bay in 1981. 

MOVED by Aid. Puil, 

THAT the letter from the City of Thunder Bay dated October 9, 
1979 be received and no action be taken. 

- CARRIED UNANIMOUSLY 


6. Civic Community Services 
Grant Guidelines 


Council had before it a letter dated October 5, 1979 from 
Mr. B. Eriksen, D.E.R.A., on the Civic Community Services Grant 
Guidelines for 1980. 

MOVED by Aid. Rankin, 

THAT the letter from D.E.R.A. dated October 5, 1979 be referred 
to the Community Services Committee for consideration. 

- CARRIED UNANIMOUSLY 


7. Centennial Commission 

In a memo dated October 11, 1979 the Mayor suggested that 
Council commence now with the planning of events for Vancouver's 
1986 Centennial. His memorandtmi concluded with the following recom- 
mendations : 

1. Appointment of a Centennial Commission, consisting of 
10 persons as follows: 

The Mayor and 2 other members of Council 
7 others to be appointed by Council (The 
Provincial Government would be requested to 
appoint a liaison person) . 

2. The Mayor and another person to be Co-Chaiman for the 
time being; 

3. The terms of reference and authority of the Commission 
to be covered by an appropriate by-law; 

4. The Commission to have the authority to appoint sub- 
committees to deal with the various areas of interest 
and activity outlined in this report and to recommend 
whatever changes they may consider advisable. 

MOVED by Aid. Little, 

THAT the above recommendations of the Mayor relative to estab- 
lishment of a 1986 Centennial Commission be approved. 

- CARRIED UNANIMOUSLY 


cont ' d 
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COMMUNICATIONS OR PETITIONS (Cont'd) 


8. Designation of Stanley 
Park Pavilion 


Council noted the following letter dated October 12, 1979 
from the Vancouver Heritage Advisory Committee: 

"At its meeting on April 23, 1979, Council's Heritage Advisory 
Committee concluded the Stanley Park Pavilion meets the 
Committee's criteria for heritage designation, and it was 
agreed to seek such designation subject to negotiations with 
the owner and a meeting with the Park Board to discuss the 
designation. 

The Park Board on June 25, 1979, approved the following recom- 
mendation regarding the building: "that the Stanley Park 
Pavilion be designated as a heritage structure, as proposed by 
the Heritage Advisory Committee on April 23, 1979, providing 
for preservation of the exterior facades of the structure". 

The Heritage Committee on September 10, 1979, agreed to put the 
building forward for designation following receipt of a lettet 
from the Park Board stating compensation would not be required. 

On September 28, 1979, the Superintendent of Parks and Recrea- 
tion wrote the Chairman of the Heritage Advisory Committee 
that the Board will not seek compensation from the City because 
of designation. 

Therefore, the Heritage Advisory Committee RECOMMENDS that the 
Stanley Park Pavilion be designated by Council as a heritage 
building and the Director of Legal Services be requested to 
prepare the necessary amendment to the Heritage By-law." 

MOVED by Aid. Harcourt, 

THAT the recommendation of the Vancouver Heritage Advisory 
Committee be approved. 

FURTHER THAT the Stanley Park Pavilion be designated as a 
heritage building and the Director of Legal Services be instructed 
to prepare the necessary amending by-law. 

- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 


9. Orpheum Lobby Extension 
Users' Committee 


Alderman M. Ford, Chairman of the Special Council Committee on 
the Disabled, in a memorandvim dated October 16, 1979 advised Council 
of the following resolution of the Special Committee: 

"That Commissioner D. Mowat be appointed to the Orpheum 
Lobby Extension Users' Committee as a representative 
of the Council Committee on the Disabled." 

MOVED by Aid. Ford, 

THAT the above resolution of the Special Council Committee on 
the Disabled be approved. 

- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIONS (Cont'd) 


10. Kats Rugby /Football Club 
Proposal - Camosun Park 

Council noted the following letter from the Chairman of the 
Park Board dated October 16, 1979: 

"The following is an excerpt from the minutes of the last 
meeting of the Board held on Monday, October 15, 1979: 

. . . " KATS RUGBY/FOOTBALL CLUB PROPOSAL - CAMOSUN PARK 

Board members received copies of a report dated October 11, 
1979, prepared by the Planning & Development Division, 
outlining the proposed clubhouse development to be built 
at the western edge of Camosun Park. 

Considerable discussion ensued as to the responsibility 
for activities, design of clubhouse, and length of term 
of the lease. 

It was regularly moved and seconded 

RESOLVED: That the Park Board request City Council 

to endorse the proposal by the Kats Rugby/ 
Football Club to develop a clubhouse struc- 
ture on Camosun Park, subject to terms and 
conditions consistent with Park Board 
leases with athletic organizations and 
building design appropriate for parkland. 

- Carried." 

MOVED by Aid. Boyce, 

THAT the above resolution of the Park Board be approved. 

- CARRIED UNANIMOUSLY 


11. Harbour Park Development 

Council had for consideration a letter dated October 16, 1979 
in which the Chairman of the Park Board advised that the Board, 
at its meeting on October 15, 1979, resolved to express to Council 
its support for the development of the Harbour Park site within 
the Interim Meadow Concept Plan and to request the Park Board staff 
to proceed with design and cost estimating of the landscape com- 
ponent of the project in consultation with appropriate civic depart- 
ments . 

Council noted a coimnent from the Clerk advising that on 
August 28, 1979 Council had deferred certain recommendations relative 
to the Harbour Park development pending further discussions with 
the Park Board. It was suggested that in view of the resolution of 
the Park Board at its meeting of October 15, 1979, Council might 
wish to consider approving the deferred recommendations. 

MOVED by Aid. Harcourt, 

THAT consideration of the whole matter of Harbour Park develop- 
ment be deferred for one month. 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S REPORTS 


A. MANAGER'S GENERAL REPORT 
OCTOBER 12, 197 9 


Works & Utility Matters 
(October 12, 197 9) 

The Council considered this report which contains two clauses 
identified as follows: 

CI. 1: Tender No. 57-7 9-13 - Supply and 
Delivery of Reinforced and Non- 
Reinforced Concrete Pipe and 
Reinforced Concrete Manhole Sections 
and Tops 

Cl. 2: Tender 39-7 9-7 - Trucks 

Clauses 1 and 2 

MOVED by Aid. Gerard, 

THAT the recommendations of the City Manager, as contained in 
clauses 1 and 2 of this report, be approved. 

- CARRIED UNANIMOUSLY 


Building & Planning Matters 
(October 12, 197 9) 


The Council considered this report which contains six clauses 
identified as follows: 

Cl. 1: Proposed Text Amendment to CD-I 

By-law No. 48 61 S.W. Corner 

Kingsway and Nanaimo Street 
Cl. 2: 3543 Point Grey Road - 

D.P.A. No. 84725 
Cl. 3: Grandview-Woodland N.I. P. - 

Sidewalk Installation Subsidy 
Cl. 4: Proposed Amendment to Table 12.1 

(formerly Schedule B) of Section 

12, Zoning & Development By-law 

No. 357 5 

Cl. 5: Riley Park N.I. P. Appropriation of 

Funds: Changes to Brock Annex 

School to Accommodate a Daycare 

Facility 
Cl. 6: 68 50 Carnarvon Street - 

D.P.A. No. 85224 

Proposed Text Amendment to CD-I 
By-law No. 48 61 S.W. Corner 
Kingsway and Nanaimo Street 
(Clause 1) 


MOVED by Aid . Gerard , 

THAT the recommendation of the City Manager, as contained in 
this clause be approved. 

- CARRIED UNANIMOUSLY 


Cont'd 
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CITY MANAGER'S REPORTS (Cont'd) 

Building & Planning Matters 
(October 12, 1979) (Cont'd) 

3543 Point Grey Road - 
D.P.A. No. 84725 
(Clause 2) 


When considering this clause of the Manager's Report Council 
noted a request from Mr. Jonathan B. Baker, Solicitor for 
Mrs. Ruth Buzzard, owner of the property at 3539-41 Point Grey Road, 
for deferral of this item to permit Mrs. Buzzard to address Council 
in opposition to the proposed development. 

MOVED by Aid. Little, 

THAT the delegation request on behalf of Mrs. Ruth Buzzard 
be approved and consideration of this clause be deferred pending 
representation from Mrs. Buzzard. 

- CARRIED 

(Alderman Puil opposed.) 


Clauses 3-6 inclusive 

MOVED by Aid. Harcourt, 

THAT the recommendations of the City Manager, as contained in 
clauses 3, 4, 5, and 6 of this report, be approved. 

i 

I - CARRIED UNANIMOUSLY 


Finance Matters 
(October 12, 197 9) 

The Council considered this report which contains two clauses 
identified as follows: 

CI. 1: School Board - Community Schools 
Program 

Cl. 2: Printing Branch Replacement 
Equipment 

School Board - Community Schools 
Program 

(Clause 1) 


This clause was withdrawn at the request of the City Manager. 


Printing Branch Replacement 
Equipment 

(Clause 2) 


MOVED by Aid. Harcourt, 

THAT the recaiunendation of the City Manager, as contained in 
this clause be approved. 

- CARRIED UNANIMOUSLY 
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CITY MANAGER'S REPORTS (Cont'd) 

Personnel Matters 
(October 12, 1979) 

Day Off in Lieu of 
Remembrance Day 
(Clause 1) 


MOVED by Aid. Puil, 

THAT the recommendation of the City Manager, as contained in 
this clause be approved. 

- CARRIED UNANIMOUSLY 


Property Matters 
(October 12, 197 9) 

The Council considered this report which contains six clauses 
identified as follows: 

CI. 1: Rent Review - a Portion of the 
Engineers Victoria Drive Works 
Yard 

Cl. 2: Rental Review - 

City Property Abutting 43 East 
1st Avenue 

Cl. 3: Lease - S/E Corner of 13th Avenue 

and Victoria Drive 
Cl. 4: Alder Bay Housing Co-operative 

Land Lease in False Creek - 

Earthquake Insurance 
Cl. 5: Champ lain Heights - Enclaves 4, 5, 

6 and 7 Bare Lot Strata Projects/ 

Rental Payment Requirement 
Cl. 6: Champlain Heights - Enclaves 2 and 

21 Bare Lot Strata Projects/ 

Conveyanc ing 

Clauses 1, 2, 3, 5 and 6 

MOVED by Aid. Gerard, 

THAT the recommendations of the City Manager, as contained in 
clauses 1, 2, 3, 5 and 6 of this report, be approved. 

- CARRIED UNANIMOUSLY 


Alder Bay Housing Co-operative 
Land Lease in False Creek - 
Earthquake Insurance 
(Clause 4) 


MOVED by Aid. Gerard, 

THAT the recOTimendation of the City Manager, as contained in 
this clause be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 


Board of Administration, February 5, 1971 
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(SOCIAL 3) 


Clause 1 Cont/d. 


(iv) TREE REPLACEMENT PROGRAM - Cont/d. 


and when a grave is to be used, the tree must be 
removed to permit digging and placement of the casket. 
In digging of such graves, it is not simply a matter 
of pruning small roots, but the removal of the main 
large roots which creates the hazard of a falling tree. 
As a point of information, the tree replacement program 
includes the planting of ornamental trees and shrubs 
throughout the entire Cemetery. Given sufficient 
reasonable time the whole appearance of the Cemetery 
will leave little to be desired as a beauty snot in the 
City of Vancouver. 

It appears that the three points raised in the letter from 
the Eraser Street Merchants are relevant to the four projects 
described above as follows: 

(A) Order of priority in the overall renovation is set in 
relation to conditions existing in the numerous rough 
sections of the Cemetery. The proposed Seventh 
Renovation Project will include that portion of the 
Cemetery paralleling the new fencing on Eraser Street. 

(B) Replacement of large deciduous trees already removed 
is scheduled for continuance in conjunction with the 
overall renovation and fence renewal programs." 

Your Board 

RECOMMENDS that: 

(a) The report of the Medical Health Officer be received. 

(b) Authority be given to continue with the Sixth 
Renovation Project as previously approved by City 
Council and now approved by the Public Utilities 
Commission. 

(c) Copies of this report be forwarded to: 

i. The Eraser Street Merchants Association 

ii. Town Planning Commission 

iii. Public Utilities Commission 

iv. Vancouver Park Board 

V. The Honourable Grace McCarthy 


(d) The Cemetery Renovation and Renewal Plans be presented 
to the Technical Planning Board and Town Planning 
Commission. 

(Copies of correspondence from the Eraser Street 
Merchants Association and Town Planning Commission 
are circulated for the information of Council) 


Regular Council, October 16, 1979 
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CITY MANAGER'S REPORTS (Cont'd) 


B. MANAGER'S REPORT 
(October 2, 197 9) 

Strata Title Conversion Application 
106-110 West Broadway 


MOVED by Aid. Har court, 

THAT the recommendation of the City Manager, as contained in 
this report be approved. 

- CARRIED UNANIMOUSLY 


C. MANAGER'S REPORT 

(October 10, 197 9) 

Summary Report - Rezoning Application: 
3496-3578 Kingsway 

MOVED by Aid. Harcourt, 

THAT the recommendation of the City Manager, as contained in 
this report be approved. 

- CARRIED UNANIMOUSLY 


D. MANAGER'S REPORT 

(S eptember 26, 197 9) 

Grant Request - Lower Mainland Parent 
And Child Therapy Society (P.A.C.T.) 

When considering this report Council noted a request from 
the Chairman of P.A.C.T. that because of funding constraints this 
matter be dealt with this day rather than referred to the Community 
Services Committee. It was therefore 

MOVED by Aid. Marzari, 

THAT 

A. up to $16,000 be approved for interior furnishings, 
subject to review by the Director of Social Planning, 
to revert to the City if P.A.C.T. ceases to function 
within ten years. 

B. the capital grant request for $20,000 for renovations 
be approved, conditional upon the transfer of the 
ownership of the property and the lease to the 
Frankenburg Foundation. 

- CARRIED 
BY THE 

REQUIRED MAJORITY 


(Alderman Puil and the Mayor opposed.) 


Regular Council, October 16, 197 9 
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CITY MANAGER'S REPORTS (Cont'd) 


E. MANAGER'S REPORT 

Columbia-Cordova Parking Garage 

MOVED by Aid. Ford, 

THAT the recommendations of the City Manager contained in 
this report be approved; 

FURTHER THAT Council also authorize funds in the amount of 
$10,000 for provision of public washrooms in this garage. 

- CARRIED 

(Alderman Little opposed to public washrooms only.) 


F. MANAGER'S REPORT 

(October 11, 1979) 

Transit Cost-Sharing and 
Organization Proposals 

MOVED by Aid. Bellamy, 

THAT the recommendations of the City Manager contained in 
this report be approved with the addition of the following as 
Recommendation (F) : 

"That the G.V.R.D. be requested, at this time, to include 
custom transit services for the handicapped in the 
Letters Patent and the negotiating agreement with a special 
cost-sharing formula of no more than 10% of fare box 
revenues . " 

- (deferred) 


When considering this clause Council noted delegation 
requests from a number of organizations in the City. 

MOVED by Aid. Little, 

THAT the delegation requests be approved. 

- CARRIED 

(Alderman Bellamy opposed.) 


MOVED by Aid. Rankin, 

THAT Council request the G.V.R.D. to defer, for ten days, 
a decision on the proposed transit cost-sharing and organization 
formulas; 

FURTHER THAT should the G.V.R.D. accede to this request 
the Mayor arrange an evening public meeting of Council on this 
topic at which delegations will be heard with presentations by 
organizations or groups to be limited to ten minutes. 

- CARRIED 

(Aldermen Bellamy, Gerard, Kennedy, and the Mayor 
opposed . ) 


Cont'd . . 
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CITY MANAGER'S REPORTS (Cont'd) 

MANAGER'S REPORT 
(October 11, 197 9) (Cont'd) 

Transit Cost-Sharing and 
Organization Proposals (C ont ' d ) 

MOVED by Aid. Harcourt, 

THAT the motion of Alderman Bellamy approving the transit 
cost-sharing and organization proposals be deferred pending the 
hearing of delegations on this matter. 

- CARRIED 


(Aldermen Bellamy, Gerard, Kennedy, Puil and the 
Mayor opposed.) 

Council took no action with respect to the letter from 
Ms. C. Walker, Chairman, Citizens for Rapid Transit, deferred earlier 
this day. 


STANDING COMMITTEE REPORTS 


I. Report of Standing Committee 
on Transportation 
(September 27, 1979) 


Blenheim Street - Request for 
Stop Signs 
(Clause 1) 


MOVED by Aid. Kennedy, 

THAT the recommendations of the Committee, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 


RISE FROM COMMITTEE OF THE WHOLE 


MOVED by Aid. Bellamy, 

THAT the Committee of the Whole rise and report, 


- CARRIED UNANIMOUSLY 


MOVED by Aid. Bellamy, 
SECONDED by Aid. Ford, 

THAT the report of the Committee of the Whole be adopted. 


- CARRIED UNANIMOUSLY 


Regular Council/ October 16, 1979 
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BY-LAWS 


1. A BY-LAW TO AMEND BY-LAW 

NO. 4299, BEING THE VEHICLES 
FOR HIRE BY-LAW 


MOVED by Aid. Bellamy, 
SECONDED by Aid. Boyce, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Boyce, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


2. A BY-LAW TO AMEND BY-LAW 

NO. 4450 BEING THE LICENSE 
BY-LAW 


MOVED by Aid. Bellamy, 
SECONDED by Aid. Boyce, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Boyce, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


3. A BY-LAW TO AMEND BY-LAW 
NO. 4450, BEING THE 
LICENCE BY-LAW 


MOVED by Aid. Bellamy, 
SECONDED by Aid. Boyce, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

The Director of Legal Services requested that the location of 
E. 41st and Knight, 2752 East 41st Avenue be struck from the 
schedule. It was also noted that a request had been received from 
Texaco Canada Inc. to address Council on its service station location 
at West 41st Avenue and Larch, 2465 West 41st Avenue. 


Cont'd. 


Regular Council, 
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, BY-LAWS (Cont'd.) 

'3. A BY-LAW TO AMEND BY-LAW 
; NO. 4450, BEING THE 

LICENCE BY-LAW (Cont'd.) 

' MOVED by Aid. Bellamy, 

THAT the request of Texaco Canada Inc. to address Council on 
I its service station location at West 41st Avenue and Larch, 2465 
West 41st Avenue be approved. 

FURTHER THAT the locations of East 41st and Knight, 2752 East 
i 41st Avenue and West 41st Avenue and Larch, 2465 West 41st be struck 
' from Schedule B of this By-law. 

- CARRIED UNANIMOUSLY 

I MOVED by Aid. Bellamy, 
I SECONDED by Aid. Boyce, 

I THAT the By-law, as amended, be given second and third readings 

and the Mayor and City Clerk be authorized to sign and seal the 
By-law. 

- CARRIED UNANIMOUSLY 


4. A BY-LAW TO AMEND BY-LAW 
NO. 4462, BEING THE SHOPS 
CLOSING BY-LAW 


MOVED by Aid. Harcourt, 
SECONDED by Aid. Ford, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Ford, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


5. A BY-LAW TO AMEND 

BY-LAW NO. 4021 BEING 
THE VEHICLE LICENSING 
BY-LAW 


MOVED by Aid. Bellamy, 
SECONDED by Aid. Boyce, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Boyce, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


I 


Cont'd. 
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BY-LAWS (Cont'd.) 


6. A BY-LAW TO REPEAL BY-LAW 
NO. 4388 BEING THE BREAD 
BY-LAW 


MOVED by Aid. Harcourt, 
SECONDED by Aid. Ford, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Ford, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


MOTIONS 


A. Allocation of Land for 
Lane Purposes 
(North 5 feet of Lot 4 of 
Subdivisions "C" and "D", 
Block 162, District Lot 264A, 
Plans 1059 and 1771) 

MOVED by Aid. Little, 
SECONDED by Aid. Boyce , 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver for lane purposes land in the City of Vancouver, 
Province of British Columbia, more particularly known and described 
as follows: 

North 5 feet of Lot 4 of 
Subdivisions "C" and "D", 
Block 162, 
District Lot 264A, 
Plans 1059 and 1771 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes and declared to form and to constitute portion of a 
lane. 

- CARRIED UNANIMOUSLY 


Cont'd. 
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MOTIONS (Cont'd.) 


B. Allocation of Land for 
Lane Purposes 
(South 10 feet of Lot 1, 
Block 293, 
District Lot 526, 
Plan 590) 


MOVED by Aid. Little, 
SECONDED by Aid. Boyce, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver for lane purposes land in the City of Vancouver, 
Province of British Columbia, more particularly known and described 
as follows: 

South 10 feet of Lot 1, 
Block 293, 
District Lot 526, 
Plan 590. 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for lane 
purposes and declared to form and to constitute portion of a lane. 

- CARRIED UNAl^IMOUSLY 


C. Allocation of Land for 
Lane Purposes 
(North 2 feet of Lots 37 
and 38, Block 234, 
District Lot 526, Plans 
590 and 3932 ) 


MOVED by Aid. Little, 
SECONDED by Aid. Boyce, 

THAT WHEREAS the registered owner has conveyed to the City of 
Vancouver for lane purposes land in the City of Vancouver, Province 
of British Columbia, more particularly known and described as 
follows : 

the North 2 feet of Lots 37 and 38, Block 234, 
District Lot 526, Plans 590 and 3932. The same 
as shown outlined red on a plan prepared by 
G. Girardin, B.C.L.S., dated August 16th, 1979, 
and marginally numbered LF 92 31, a print of which 
is hereunto annexed. 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes and declared to form and to constitute portion of 
a lane. 

- CARRIED UNANIMOUSLY 
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MOTIONS (Cont'd.) 


1. Increase in Taxi Rates 

MOVED by Aid. Little, 
SECONDED by Aid. Rankin, 

THAT the following proposal be referred to the Transportation 
Conunittee for consideration: 

- that the twenty- five new licences for taxi cabs be 
issued to the existing companies on a prorated basis, 
as was proposed in 1975, without any additional 
payment for the new licences; 

- effective January 1, 1980, the licence fee per cab in 
the City be raised to $2,500; 

- effective January 1, 1980, approximately 5% be added 
to the taxi cab rates to compensate the average owner 
fully for the new licence fee and be reviewed annually 
to ensure the 5% and the $2,500 fee per cab are in 
line; 

- this increase in rates be considered quite separately 
from any application for taxi rate increases from 
time to time. 

- CARRIED UNANIMOUSLY 


NOTICE OF MOTION 


The following Notice of Motion was submitted by Alderman Little 
and recognized by the Chair: 

1. Civic Theatres 

MOVED by Aid. Little, 
SECONDED by Aid. Gerard, 

THAT WHEREAS in advertising of films being shown in theatres 
in Vancouver there is a system of classification to identify films 
which are not considered in the class of general family viewing; 

AND WHEREAS in the Civic Theatres, there is no such classifi- 
cation but performances are scheduled in these theatres which are 
not in the category of 'family* entertainment; 

THEREFORE BE IT RESOLVED THAT the Council request that the 
Vancouver Civic Theatres Board advise on steps which can be taken to 
inform the public of theatre performances which are not in the 
category of 'family' entertainment. 

- (Notice) 


Cont'd. 
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The following Notice of Motion was submitted by Alderman Ford 
and recognized by the Chair: 

2. Downtown Vancouver - 

View from Hornby Street 

MOVED by Aid. Ford, 
SECONDED by Aid. Boyce, 

THAT WHEREAS Vancouver is a city of beautiful views; 

AND WHEREAS the people value this amenity; 

AND WHEREAS the downtown street end views are particularly 
important as witness the concern expressed over the ten foot 
encroachment by Granville Square into the Granville Street end view; 

AND WHEREAS the street end of Hornby Street North of Hastings 
Street is in private hands; 

AND WHEREAS it is rumoured that the owner intends to build an 
office building on this site; 

THEREFORE BE IT RESOLVED THAT city staff negotiate with the 
owner to try to effect an exchange of this property with city-owned 
land, or recommend other means to preserve the view from Hornby Street. 


- (Notice) 


ENQUIRIES AND OTHER MATTERS 


Alderman Little 


Development By Block Bros. 


referred to a development by Block Bros, 
in the area bounded by 1st Avenue, 
2nd Avenue, Trimble Street and Sasamat 
Street and concerns expressed by citizens 
in the area. 

He requested the Director of Planning 
report on this matter. 

Alderman Harcourt advised that the 
Director of Planning is preparing 
a report on this matter for the Planning 
and Development Committee. 


The Council recessed at approximately 5.10 p.m. to 
reconvene "In Camera". 


:jt * * * * * 


The foregoing are Minutes of the Regplfar 
Council Meeting of October 16, 1979 
adopted by Council on October 30, 1 



CITY OF VANCOUVER 


SPECIAL COUNCIL - OCTOBER 16, 1979 


PUBLIC HEARING 


A Special Meeting of the Council of the City of Vancouver was 
held on Tuesday, October 16, 1979, at approximately 2.00 p.m. in 
the Council Chamber, Third Floor, City Hall for the putpose of 
holding a Public Hearing to amend the Zoning and Development By-law. 

PRESENT ; Mayor Volrich 

Aldermen Bellamy, Boyce, Ford, 

Gerard, Harcourt, Kennedy, 
Little, Marzari, Puil 
and Rankin 

CLERK TO THE COUNCIL ; R. Henry 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Kennedy, 
SECONDED by Aid. Ford, 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Volrich in the Chair, to consider proposed amendments to the 
Zoning and Development By-law. 

- CARRIED UNANIMOUSLY 


To aid the Public present for the Hearing, the Clerk read from 
the Agenda that the Council had before it. 


1. Rezoning Southeast Corner of West 
Hastings and Jervis Streets 

An application was received from Mr. B. W. F. Fodchuk, Solicitor 
for Evergreen Building Ltd. to rezone that portion of Lot 'E', Block 
29, Plan 17825 formerly described as Lot 'B', Block 29, D.L. 185, 
Plan 15918 from C.W.D. Central Waterfront District to D.D. Downtown 
District. 

The Director of Planning recommends approval of the application 
subject to an easement across Lot 'B* being executed. 

The Mayor called for speakers for or against the application and 
none came forward. 


MOVED by Aid. Bellamy, 

THAT the application to amend By-law No. 3575 being the Zoning 
and Development By-law be amended as set out in the application. 

- CARRIED UNANIMOUSLY 


2. Rezoning Southeast Corner of East 
45th Avenue and Kerr Street 


An application was received from Mr. K. Wakefield, Wakefield 
Realty Ltd. to rezone Lots 1, 2 and 3, except South 10 feet of each 
Lot, now lane. Blocks 13 and 14, West H of D.L. 338, Plan 2964 from 
C-1 Commercial District to RS-1 One-Family Dwelling District. 

The Director of Planning recommends that the application be 
approved. 

I 

f Cont'd. 

f 
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Board of Administration, February 5, 19 71 (SOCIAL - 4) 

INFORMATION ; 

2. Illegal Suite - Hardship Case, 
Mr. Asatour Mansourian (owner) 
5184 Sherbrooke Street 


Mr. Asatour Mansourian has requested permission to appear before City 
Council as a delegation with respect to his refused hardship appli- 
cation. The City Building Inspector reports as follows: 

"Your hardship committee examined the contents of the 
affidavit submitted by Mr. A. Mansourian and found that 
while the applicant was married with two dependents he 
was fully employed with a total income of $712.00 per month. 
The committee noted that with the discontinuance of the 
illegal basement suite the applicant would still receive 
a monthly income of $632.00 per month. The committee 
further noted that neither age nor health are factors. 

As a result of these findings, the committee recommended 
that the application for consideration under City Council's 
hardship policy be refused and on November 26, 1970, City 
Council endorsed this recommendation." 

Your Board submits the foregoing report of the City Building Inspector 
to Council for INFORMATION. 

(Attached for Council's information is a copy of the 
report of the Sub-Committee re. Illegal Suites - Hard- 
ship Cases dated November 18, 1970, together with Mr. 
Mansourian' s application and letter) 


DELEGATION REQUEST - MR. A. MANSOURIAN 


********* 


FOR ADOPTION SEE PAGE(S) 


Special Council, October 16, 1979 
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2. Rezoning Southeast Corner of 

East 45th Avenue and Kerr Street (Cont'd.) 

Mr. Nathan Davidowitz, on behalf of Killarney Champlain Citizens 
for Action Association spoke in support of the recommendation of the 
Director of Planning. 

MOVED by Aid. Boyce, 

THAT the application to amend By-law No. 3575 being the Zoning 
and Development By-law be amended as set out in the application. 

- CARRIED UNANIMOUSLY 


3. Repeal of CM-1 Commercial District 
Schedule 


An application was received from the Director of Planning to 
amend the Zoning and Development By-law No. 3575 by repealing the 
CM-1 Commercial District Schedule. In explanation, on June 19, 1979 
Council enacted the Central Waterfront District By-law No. 5260. 
At the same time various lands were rezoned from CM-1 Commercial'^^ 
District to the newly established Central Waterfront District (C.W.D.) 

The CM-1 lands which were rezoned to C.W.D. were the last 
remaining lands in the City that were zoned CM-1. The CM-1 Zoning 
District Schedule is no longer required. 

The Mayor called for speakers for or against the application 
and none came forward. 


MOVED by Aid. Bellamy, 

THAT (a) CM-1 Commercial District Schedule of Zoning and 
Development By-law No. 3575 be repealed and 

(b) Sign By-law No. 4810 be amended to delete references 
to the CM-1 and other Zoning District Schedules previously repealed. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Gerard, 

THAT the report of the Committee of the Whole be adopted and 
the Director of Legal Services be instructed to bring forward the 
appropriate amending By-laws. 

- CARRIED UNANIMOUSLY 


The Special Council adjourned at approximately 2.10 p.m. 


****** 


The foregoing are Minutes of the Special 
Council Meeting (Public Hearimg) of 
October 16, 1979, adopted by gjjpuncil on 
October 30, 1979. 
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DATE October 9. 1979 

Vancouver City Council 

SUBJECT: Proposed Rezoning - North Side 2500- block 

Franklin Street. 
CLASSIFICATION : RECOMMENDATION. 


The Director of Planning reports as follows: 

"An application has been received from Mr. J. Funaro requesting an 
amendment to Zoning and Development By-law , No. 3575, whereby the 
property on the north side of the 2500-block Franklin Street (Lots 
17 to 32 of Lot 38, THSL, Plan 379) would be rezoned from RS-1 One- 
Family Dwelling District to C-2 Cotrmercial District for the stated 
purpose of: 

'constructing a supermarket/office complex to better 
serve the Hastings east area'. 

SITE DESCRIPTION AND BACKGROUND 

As shown on the Appendix A Map attached, the site comprises 16 lots 
generally developed with older one-and-a-half-storey, one-family 
dwellings in good condition. Details of existing development on the 
site and on RS-1 zoned lands to the south, east, north and west are 
shown on Appendix B Map attached. 

An extensive discussion of supermarket development in the East Hastings 
area is contained in the City Manager's report of July 26, 1978 which 
dealt with a previous rezoning application by Mr. Funaro. For various 
legal reasons related to the Hastings Street Collective Parking Agree- 
ment, the proposed rezoning of lands on the south side of the 2500-block 
Franklin Street was refused by Council on August 29, 1978. Details of 
this previous consideration are provided in the Council Minutes 
attached as Appendix C. 

Planning staff have been in contact with the applicant since March, 
1979 regarding the current proposal. Following various meetings and a 
tour of the area with the applicant, the applicant was advised of issues 
which should be considered in submitting a formal rezoning application 
for lands on the north side of the 2500-block Franklin Street. A copy 
of this letter is attached as Appendix D. 

On August 31, 1979 a petition from owners and residents of the 2400- 

and 2500-blocks of Pandora Street voicing strong protests to any 

rezoning on the north side of the 2500-block Franklin Street was circulated 

to Council. A copy of this petition was sent to Mr. Funaro on September 6, 

1979. 

A formal rezoning application, accompanying letter and drawings were 
received from Mr. Funaro on September 11, 1979. Also submitted were two 
petitions expressing support for the proposal: one petition which the 
applicant states represents over 1,500 homes in the area; the other 
petition which the applicant states reflects 95 percent support from 
merchants and tenants of the 2400- , 2500- and 2600-blocks of Hastings 
Street. 

PROPOSED DEVELOPMENT 


Drawings submitted with the application indicate a proposed development 
comprising a supermarket (2,137 m^, or 23,000 sq. ft.), retail commercial 
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(3,316 m2 or 35,700 sq.ft.) office commercial (2,248 or 
24,200 sq.ft.), and storage (929 m2 or 10,000 sq.ft.) for a 
total of 8,630 m2 (92,900 sq.ft.). A total of 170 off-street 
parking spaces and two off-street loading spaces are to be 
provided. 

The applicant also indicates that the proposed development would 
have a floor space ratio of 1.44 (the C-2 Commercial District 
Schedule permitting a maximum F.S.R. of 3.0). The proposed develop- 
ment provides no setbacks from property lines and exceeds, in part, 
the maximum height of 40 feet permitted under the C-2 Conmercial 
District Schedule. 

Under C-2 zoning, the ultimate development of this site would not 
be restricted to the uses, the gross floor area or the form of 
development expressed in this application. 

ANALYSIS 

Six issues were addressed in dealing with the previous rezoning 
application for the south side of the 2500-block Franklin Street. 
Four issues were specific to the Collective Parking Lot site then 
under consideration for rezoning. The following two issues as 
previously stated are equally applicable to the current rezoning 
proposal . 

1. While there is a recognized need for a supermarket in the 
Hastings East area, the form of development must have a posi- 
tive physical relationship to the adjacent single-family 
residential neighbourhood; 

2. Given the existence of a large amount of C-2 zoning and develop- 
ment in this area, office or retail space provided on this site 
will, as substantiated in Mr. Funaro's own Environmental Impact 
Assessment, have a detrimental impact on existing commercial 
businesses. 

Although the Planning Department is very sympathetic to the need 
for a supermarket facility in the Hastings East area, the proposed 
rezoning now before Council cannot be supported for a number of 
reasons. 

First, the proposed rezoning represents a significant intrusion of 
commercial development into an established, stable, residential 
community. The provisions of the C-2 District Schedule would 
accommodate a development similar to that proposed by the applicant 
as shown on the drawing submitted. Clearly, both the uses and 
scale of such a development would have an adverse impact on the 
adjacent residential neighbourhood, particularly with respect to 
the residences across the lane to the north. 

Secondly, C-2 zoning now extends from the 1900-block to the 2800- 
block on both sides of Hastings Street. This amount of commercial 
zoning potentially provides a number of alternative locations where 
comparable sites might be assembled to accommodate a supermarket 
development. The existing C-2-zoned land in the East Hastings 
area is more than adequate to serve the needs of this community. 
While cost and ownership factors have allegedly frustrated the 
applicant in attempting the acquisition and consolidation of 
existing C-2 properties, the relative ease and cost of consolidating 
RS-1 properties, even at reputedly commercial prices, is insufficient 
justification to warrant the intrusion of commercial zoning and 
development into a residential community. 
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Thirdly, the commercial zoning and development of the 2500-block 
Franklin Street needs to be considered in light of similar 
subsequent requests in the 2400- to 2800-blocks of Franklin Street 
or of Pender Street to the south, any of which could potentially 
support such a development or other lesser-scale development. 

Should the requested rezoning be approved, it can be anticipated 
that similar rezonings will be proposed for other comparable sites 
in the East Hastings Area, as well as other similar commercial 
arterial s throughout the City. 

The initial written response to the applicant stated the need for 
justifying such a development proposal in this location as opposed 
to existing zoned conmercial land along Hastings Street and any other 
similar block of residential development flanking Hastings Street. 
To date, that justification has not been forthcoming. 

CONCLUSION 

For reasons previously related to ease of land acquisition the 
applicant has proposed a major commercial development in a stable 
residential area. In the adjoining commercial district a 
considerable amount of land is already zoned and appropriate for 
commercial redevelopment. 

It is believed the proposal would have major detrimental 
consequences on the adjoining homes, would set a most damaging 
precedent in the area and not assist in the improvement of Hastings 
Street commercial district. 

Further, the requested 0-2 schedule would remove the City's ability 
to negotiate a sensitive form of development or to restrict the 
development to a density less than 3.00 F.S.R. 

Because these problems seem to be so obvious, and the upset and 
unstabilizing effects on the community are so serious the Director 
of Planning has not undertaken a full and detailed assessments to 
cover all the fine points of this argument that would be necessary 
if this was referred to a Public Hearing. The Director of Planning 
believes that further resources and the time of many citizens and 
businessmen should not be further expended on this inappropriate 
proposal . 

RECOMMENDATION 

The Director of Planning recommends that the application be not 
approved. " 

The City Manager RECOMMENDS that the foregoing recommendation of the Director 
of Planning be approved. 


NOTE FROM CITY CLERK; MR. FUNARO WILL ADDRESS COUNCIL. 


FOR COUNCIL nam SEE P(^msi..'^...i£. 
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MANAGER'S REPORT, OCTOBER 12, 1979 (WORKS: Al - 1) 


WORKS AND UTILITY MATTERS 


RECOMMENDATIONS 

1. Tender No. 57-79-13 - Supply and Delivery of 
Reinforced and Non-Reinforced Concrete Pipe and 
Reinforced Concrete Manhole Sections and Tops 

Tenders for the above were opened on August 27, 1979 and referred to the 
City Engineer and Purchasing Agent for report. 

A working copy of the tabulation is on file in the Purchasing Agent's Office. 

The Provincial Tax is in addition to all prices shown in this report and in 
the tabulation. 

Funds for all purchases are provided in the Capital Budget. 

The City Engineer and Purchasing Agent report as follows: 

"Three tenders were received for the above. We are recommending 
acceptance of the low bid in each instance, with the following exceptions:- 

1050 mm CONCRETE MANHOLE SECTIONS 

La Farge Concrete submitted the low bid for the supply of 1050 mm 
Manhole Sections with mortar joints. Ocean Construction submitted a bid for 
1050 mm Manhole Sections with '0' ring joints and two alternatives with 
mortar joints. 

We are recommending the bid submitted by Ocean Construction with '0' 
ring joints because the '0 ring' installation is easier and faster than 
mortar joint installation. In addition, the '0' ring is a more positive 
seal, which reduces the amount of ground water in the manhole. It is 
estimated that a savings of $10.00 per joint can be realized with '0' ring 
instal lation. 

Ocean Construction offered an additional 10% discount if the sections 
could be supplied in 1.2 metre lengths as opposed to the 1 metre length 
specified. The 1.2 metre length is acceptable. 

A condensed cost comparison for sections supplied in 1.2 meter lengths 
is as follows: 

La Farge Ocean Construction 

1.2 m $94,704 $114.25 less 10% discount and $10.00 

on installation of sections with '0' 
ring joints as opposed to mortar 
joints = $92.83. 

1825 m $144,029.00 $141,179.00 

Estimated savings - $2,850.00 

1350 mm CONCRETE TOPS 

Rocla Concrete Pipe submitted the low bid for a savings of $81.03 
(or approximately 3%) on an item value of $2267.47. For reasons of physical 
match, supply and administration, the small savings does not justify a 
further split in the awards. 
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MANAGER'S REPORT, OCTOBER 12, 1979 


(V70RKS: Al - 2) 


Clause No. 1 cont'd: 


We recornmend acceptance of the following bids:- 


LA TARGL CONCRLTL LTD. 


Reinforced Concrete Pipe, low bid, 9 items. 
Total estimated cost... 


$194,807.65 


b) 


OCEAN CONSTRUCTION SUPPLIES 


Reinforced Concrete Pipe, low bid, 4 items. 
Total estimated cost... 


$199,825.10 


Non-reinforced Concrete Pipe, low bid, all items. 
Total estimated cost... 


$ 40,957.50 


Reinforced Concrete Manhole Sections and Tops, low bid, all items, 
except 2 items of best value. 

Total estimated cost... $243.269.24 


$484,051.84 " 


The City Manager RECOMMENDS that the recommendation of the City Engineer 
and Purchasing Agent be approved subject to the contract being satisfactory 
to the Director of Legal Services. 


2 . Tender 39-79-7 - Trucks 

The City Engineer and Purchasing Agent report as follows: 

"Tenders for the above were opened on September 4, 1979 and referred to the City 
Engineer, Purchasing Agent and Fire Chief for report. 

This tender called for prices on 15 items. This report deals with items being 
recommended for purchase from Pacific GMC (Items 4,6,7,8,9 and 13) and Musgrove 
Ford (Items 10,11 . 12 and 15). 

Tabulations are on file in the office of the Purchasing Agent. 

Funds for this purchase are provided in the Truck Replacement Account and the 
1979 Fire Dopartiiient Budfjet. 

Item 4 - Light Panel 

Eight bids were received. 

The City Engineer and the Purchasing Agent recommend acceptance of the lowest 
bid from Pacific GMC for 13 GMC model TG11005 light panels at a total cost of 
$83,643.00 ($6,210.00 each plus options; $46.00 for high bucket seats (13 units), 
$141.00 for windows all around (9 units), $36.00 for windows in the rear doors 
(4 units), $29.00 for windows in the side door (4 units), $58.00 for window in 
the rear quarter panel (4 units), $88.00 for rear step bumpers (4 units), and 
$202.00 for power steering (1 unit)) plus 4% Provincial Sales Tax. 

Item 6 - Heavy Duty Panel (Fire Department) 

Seven bids were received. 

The City Engineer and Purchasing Agent recommend acceptance of Bid No. 1 from 
Pacific GMC for 1 GMC model 7G31305 heavy duty panel at a total cost of 
$7988.00 ($7,730.00 plus $72.00 for two-tone red and white paint, $141.00 
for windows all around, and $45.00 for a roof vent) plus 4% Provincial Sales Tax. 
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MANAGER'S REPORT, OCTOBER 12, 1979 (WORKS: Al - 3) 

Clause No. 2 cont'd: 


Item 7 - Heavy Duty Cargo Van 
Seven bids were received. 

Bid No. 1 from Brentwood Dodge does not meet specifications as the front 
stabilizer box and minimum gross vehicle weight of 3850 kg was not offered as 
specified. 

The City Engineer and Purchasing Agent recommend acceptance of Bid No. 2 from 
Pacific GMC for 3 GMC model TG31303 cargo vans at a total cost of $28,883.00 
($9,145.00 each plus $46.00 each for high backed seats plus $62.00 for 1 unit 
for 60 inch rear doors plus $368.00 for 1 unit for a 60 inch rollup rear door, 
plus $880.00 for 1 unit for dual wheel conversion and 12 foot body length) 
plus 4% Provincial Sales Tax. 


Item 8 - 4635 kg Conventional Cab and Chassis 

Six bids were received. Only Pacific GMC offered the crew cab option which is 
required for six units. 

The City Engineer and Purchasing Agent recommend acceptance of the only bid to 
offer crew cabs from Pacific GMC for 6 GMC model TC31003 cab and chassis at a 
total cost of $42,515.76 ($6,314.56 each plus crew cabs at $771.40 each. Federal 
Sales Tax not included) plus 4% Provincial Sales Tax. 

Item 9 - 7 250 Conventional Cab and Chassis 
Four bids were received. 

Bid No.l from Dick Irwin does not meet specifications as an automatic trans- 
mission was not offered. 

The City Engineer and the Purchasing Agent recommend acceptance of Bid No. 2 from 
Pacific GMC for 1 GMC model TC60042 cab and chassis at a total cost of $10 890.00 
($10 860.00 each plus $30.00 for 84" CA dimension) plus 4% Provincial Sales Tax. 

Item 10 - 9070 kg Conventional Cab and Chassis 

Five bids were received. 

Bid No.l from Pacific GMC does not meet specifications as 8707 kg GVW was offered 
in lieu of the 9070 kg specified. 

The City Engineer and the Purchasing Agent recommend acceptance of Bid No. 2 from 
Musgrove Ford for 4 Ford model F600 cab and chassis at a total cost of $43 282.80 
($10 793.00 each plus $27.70 each for 84" cab to axle) plus 4% Provincial Sales Tax. 

Item n - 10880 kg Conventional Cab and Chassis 

Five bids were received. 

The City Engineer and the Purchasing Agent recommend acceptance of Bid No.l from 
Musgrove Ford for 3 Ford model F600 cab and chassis at a total cost of $34 984.90 
($n 299.00 each plus $1 087.90 for automatic transmission for 1 unit) plus 4% 
Provincial Sales Tax. 

Item 12 - 15000 kg Conventional Cab and Chassis 
Six bids were received. 

Bid No.l from Pacific GMC does not meet specifications for wheels and tires. 

The City Engineer and the Purchasing Agent recommend acceptance of Bid No. 2 from 
Musgrove Ford for 7 Ford model LN800 cab and chassis at a total cost of $121 709.00 
($17 387.00 each) plus 4% Provincial Sales Tax. 

Item 13 - Heavy Duty Walk- In Van 

Two bids were received. 

The City Engineer and the Purchasing Agent recommend acceptance of Bid No.l from 
Pacific GMC for 9 GMC model TP30842 walk-in vans at a total cost of $108 447.00 
($11 595.00 each plus $176.00 each for 6 inch extra height plus $110.00 each for 
high backed seats plus $161.00 for 3 units for 12-foot body plus $895.00 for 1 
unit for automatic transmission plus $140.00 for 1 unit for two-tone red and 
white paint) plus 4% Provincial Sales Tax. 
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Clause No. 2 cont'd : 

Item 15 - 15000 kg Tilt Cab and Chassis 
Six bids were received. 

Bid No.l from Richport Ford does not meet specifications because the rear axle 
capacity is less than specified. 

The City Engineer and the Purchasing Agent recommend accpetance of Bid No. 2 from 
Musgrove Ford for 1 Ford model C800 cab and chassis at a total cost of $18 340.00 
plus 4% Provincial Sales Tax." 

The City Manager RECOMMENDS that the above recommendations of the City Engineer 
and the Purchasing Agent be approved. 


FOR COUNCIL AGIOM SEE PAGE(S) 
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BUILDING AND PLANNING MATTERS 


l^CQMMENDATIQN 

1. Proposed Text Amendment to CD-I By-law No. 4861 
S.W. Corner Kingsway and Nanaimo Street 

The Director of Planning reports as follows: 

"An application has been received from Mr. G. Pastres of 
10500 Mersey Road, Richmond, B.C. , requesting an amendment 
to Zoning and Development By-law No. 3575 whereby CD-I By- 
law No. 4861 affecting lands at the southwest corner of 
Kingsway and Nanaimo Street would be amended for the purpose 
of permitting a 

'restaurant as a conforming use'. 
SITE DESCRIPTION AND BACKGROUND 

The site is located at the southwest corner of Kingsway and 
Nanaimo Street and is bounded on the west by Baldwin Street 
and on the south by East 30th Avenue. The irregular site has 
a frontage along Kingsway of 67.64 m (221.93 ft.) and a total 
site area of approximately 7165.70 (77,131 sq.ft.). (See 
Appendix A Map). 

The site is presently zoned CD-I Comprehensive Development 
District and developed with a restaurant (which exists as 
a non- con forming use), retail stores, offices, and a bank, 
all accommodated within a one-storey building fronting onto 
Kingsway. On the southerly portion of the site two three- 
storey apartment buildings have been developed under the 
CD-1 zoning. These are oriented towards the quieter resi- 
dential areas located to the west, south and southeast of 
the site which are zoned RS-1 One-Family Dwelling District. 
A variety of commercial uses including a restaurant, travel 
agency, green grocer and a gasoline service station exist 
in the vicinity of the site on lands zoned as C-2 Commercial 
District generally along both sides of Kingsway. Commercial 
space within a newer commercial and residential development 
under CD-I zoning at the northeast corner of Kingsway and 
Nanaimo remains vacant. 

The site was rezoned from RT-2 Two-Family Dwelling District 
and RS-1 One- Family Dwelling District to CD-I Comprehensive 
Development District on May 6, 1975. The CD-I By-law (No. 
4861) restricts the development of the site to: 

"(a) an apartment building with customary ancillary 
uses including underground parking and 

(b) retail stores, offices, a bank, with customary 
ancillary uses including off-street parking and 
loading, 

subject to such conditions as Council may be resolution 
prescribe. " 

A recent Development Permit Application to alter and use 
approximately 91.045 (980 sq.ft.) of the existing building 
as a restaurant was refused because the proposed use was non- 
conforming with the existing CD-I By-law tNo. 4861). 

The applicant subsequently filed an Appeal of the Director of 
Planning' s decision to the Board of Variance. He was advised 
by the Planning Staff to withdraw that Appeal and to make 
application to amend the CD-I By-law to allow a restaurant as 
a conforming use. 
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I Clause 1 continued 

I 
I 

I It should be noted that the restaurant use was in existence 

j without Development Permit approval at this time. 

! ANALYSIS 

It was the intent of the CD-I By-law to establish retail stores 
I and offices to serve the local commercial needs of this neigh- 

bourhood, A staff site inspection of this existing restaurant 
indicates that the proposed use would be consistent with the 
intent of the By-law as the operation is of a sandwich bar 
del icatessen- type and generally dependent upon carry-out lunch- 
time trade from surrounding residerts and commercial business 
staff. Site inspection revealed no noticeable traffic or parking 
problems. 

The required parking established under CD-I By-law No. 4861 is 
97 parking spaces and one loading bay as determined by Table 
12-1 of the Zoning and Development By-law No. 3575 . A break- 
down of this parking requirement indicates that 17 spaces are 
required for the commercial component of this CD-I development 
and 80 parking spaces for the apartment complex. The staff 
site inspection indicates that the 17 commercial parking spaces 
have been provided on the surface - 5 to the rear of the com- 
mercial development on the west side and 12 to the rear of 
the bank on the east side. 

A re-calculation of the parking requirements to include the 
proposed restaurant use indicates that no change in the amount 
of parking to be provided would be required. On this basis 
and in view of the local nature of this existing restaurant 
use the Director of Planning believes that the inclusion of 
'restaurant' as a permitted use in CD-I By-law No. 4861 is 
appropriate. 

RECOMMENDATION : 

The Director of Planning recommends that the following 
recommendation be received and the whole matter be referred 
directly to Public Hearing: 

That the rezoning be approved, thereby amending CD-I 
By-law No. 4861 by including 'restaurant, catering to 
the day-to-day needs of the local neighbourhood' as a 
permitted use." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Director of Planning be approved. 


INFORMATION 

2. 3543 Point Grey Road - P.P. A. No. 84725 

The Director of Planning reports as follows: 

"This Development Permit Application is being referred to Council for 
Information In accordance with Council's Resolution of August 14, 1979, 
which states "that only Development Permit Applications for conditional 
uses and requests for special relaxations be reported to Council or the 
Planning and Development Committee as appropriate, after the 
applications have been processed but before approval". 

Developmf'iil Permit No. 8472*1 has been filed by Mr.s. M. Dalian, to add 
I <) and /iliei (in* exIiiiliiK om- l/iiiilly dwelling In llilii HH-'J Dim rid. 
rill' rxlHtliiK hiillclliiK In iioncoiif ormi nK with rcHpect Lo the height 
regulation of the Zoning and Development By-law. The addition, there- 
fore^ requires the consideration of the Director of Planning. 
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(HARBOURS - 1) 


HARBOURS & PARKS flATTERS 


CONSIDERATION: 


1. Park Board Request to Expend Funds in 

Advance of Approval of 19 71 Revenue Budget 

Your Board submits the following communication from the Board of 
Parks and Public Recreation: 

"At the January 18 meeting of the Board, during dis- 
cussions of the Park Board 1971 Estimates, it was pointed 
out that many of the New and Non-Recurring items must be 
completed prior to final approval of the Board's 1971 
Estimates, i.e. swimming rafts must be rebuilt for early 
May, etc. 

The following New and Non-Recurring Park Board budgets 
have been approved by City Council for the past three 
years : 

1968 - $150,000 

1969 - $160,000 

1970 - $195,700 

The following is an excerpt from the Minutes of the January 
18 meeting of the Board: 

'It was regularly moved and seconded. 

Resolved: That City Council be requested to authorize 
the use of funds up to $50,000 for N.N.R. 
items as required prior to approval of the 
Park Board's 1971 Budget. 

- Carried. ' 

The Director of Finance advises that, in view of the amounts 
approved by Council in previous years for the Park Board New 
and Non-Recurring budget items, an expenditure of $50,000 in 
advance of the 19 71 Revenue Budget appears to be reasonable. 
It is suggested, however, that the Park Board be instructed 
to include the details of this advance expenditure in the 
listing of New and Non-Recurring budget items submitted to 
Finance Committee during review of the 1971 Revenue Budget. 

Your Board submits the matter to Council for CONSIDERATION. 

********** 


FOR ADOPTION SEE PAGE(S) Id.<q3. 
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Clause 2 continued 

Development Permit No. 78970, issued February 13, 1978, permitted 
additions and alterations to the existing two storey plus basement one 
family dwelling. However, after approval was granted, the Zoning and 
Development By-law was changed and the definition of a basement was 
altered. Under the new definition the approved development was a three 
storey building and therefore nonconforming to the height regulations 
of the RS-2 District Schedule of the Zoning and Development By-law. 

The present proposal would increase the floor area of the third storey 
by approximately 132 sq. ft. The neighbouring property owners were 
notified of this application and no objections were received. 

The Director of Planning is prepared to approve Development Permit 
Application No. 84725, but before issuing it, is referring it to City 
Council for information, in accordance with Council's resolution of 
August 14, 1979. " 

The City Manager submits the foregoing report of the Director of Planning for the 
INFORMATION of City Council. 


RECOMMENDATION 

3. Grandview-Woodland N.I. P. - 

Sidewalk Installation Subsidy 


The Director of Planning and the City Engineer report as follows: 


"On July 12, 1977, Council approved the Grandview-Woodland N.I. P. Concept Plan 
which included an allocation of $146 000 to 'provide a subsidy to encourage the 
completion of local improvements including curbing of residential street and 
construction of sidewalk, with financial participation by property owners'. 

The purpose of this report is to recommend the appropriation of funds to make 
such a subsidy available for the encouragement of sidewalk installation in this 
area. 

While it is general Council policy (18/09/73) that 'local residential sidewalks 
be installed by petition only,' sidewalk improvements have been given the highest 
priority, by the Grandview-Woodland N.I. P. Committee, for improvement among 
potential local improvement projects due to the large number of incomplete side- 
walks and higher than average number of residents without the use of automobiles 
in this area. Through traffic on residential streets causes a hazard to pedestrians 
particularly children travelling to and from neighbourhood schools. The completion 
of a more extensive network of sidewalk would offer a partial relief of this hazard. 

A City-initiated local improvement has been proposed by the N.I. P. Committee for 
every block face or flankage in the N.I. P. area currently lacking a sidewalk. A 
recommended subsidy offer of 25% of the total cost is, therefore, intended to 
encourage the adjacent property owners to proceed with such improvements. In 
accordance with past practice, this subsidy would be extended to apply to the 
City's costs as well . 

The total cost of installing all remaining sidewalks in the N.I. P. area is estimated 
to be $272 000. Thus a 25% subsidy would result in a N.I. P. contribution of $68 000 
This project requires the cost-sharing formula applicable to services and utilities 
under which the City, Provincial, Federal split is 62.5%, 12.5% and 25% respectively 


./4 


00233 

Manager's Report, October 12, 1979 .... (BUILDING: A-4 - 4) 
Clause 3 continued 


SIDEWALK CONSTRUCTION COST BREAKDOWN 


N.I. P. FUNDS 




FEDERAL 
25% 

PROVINCIAL 
(12.5%) 

CITY 
(62.5%) 

TOTAL 
N.I. P. 

STREETS 
CAPITAL 
FUNDS 

PROPERTY 
OWNERS' 
SHARE 

TOTAL 
PROJECT 
COST 

$17 000.00 

$8 500.00 

$42 500.00 

$68 000.00 

$132 600. 0( 

$71 400.00 

$272 000.00 


Streets Capital funds are not available from Basic Streets Capital since the side- 
walk construction allocation in the Five-Year Program does not allow for such an 
intensive area improvement. The apparent source of funds is the 19 79 Supplementaj'y 
Capital Budget. The Grandview-Woodland N.I. P. program terminates July, 1980, 
which necessitates a commitment in principle at this time, in order to success- 
fully complete the N.I. P. program within the approved time frame. 

In one instance in the Mount Pleasant N.I. P. area. Council approved of the extension 
of such a subsidy where a resident-initiated petition had been approved just prior 
to the N.I. P. funding of improvements. Such a retroactive extension of the subsidy 
is proposed for one such petition (west side of Nanaimo Street, 6th to 7th Avenues) 
submitted during 1979 prior to this report. An additional $1 275.00 N.I. P. 
allocation is required to allow this retroactive subsidy. 

It is proposed that the improvements be initiated in small groups of geographically 
homogeneous blocks. This would result in the initiation of 17 groups of sidewalks 
rather than 48 individual blocks (refer to list. Appendix I). 

The Grandview-Woodland N.I. P. Committee recommends the appropriation of N.I. P. 
funds necessary to provide a subsidy of 25% to both property owners and the City 
in order to stimulate the completion of the sidewalk network in this neighbourhood. 
It also supports the extension of this subsidy offer to property owners fronting 
along the west side of Nanaimo Street, 6th to 7th Avenues, who have successfully 
petitioned for sidewalk improvements during 1979. 

RECOMMENDATIONS 

The Director of Planning and the City Engineer therefore recommend: 

A. THAT Council approve the allocation of $132 600 from 1979 
Supplementary Capital to cover Streets Capital funds required for 
constructing sidewalks listed in Appendix I. 

B. THAT Council approve in principle a 25% subsidy of the costs to the 
City and adjacent property owners for constructing sidewalks listed 
in Appendix I including a retroactive subsidy to January 1, 1979 
for the one petition submitted prior to this report. 

C. THAT Council approve in principle the appropriation of $68 000 from 
the Grandview-Woodland N.I. P. Services Utilities Account 898/9407 to 
provide for the 25% subsidy of sidewalk costs with an additional 
appropriation of $1 275.00 to provide a retroactive subsidy to the 
one petition referred to above. 

Subject to Council's action on these recommendations, the City Engineer will 
advance the work as Local Improvements on the Initiative." 

The City Manager RECOMMENDS that the foregoing recommendations of the Director 
of Planning and City Engineer be approved. 
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4. Proposed Amendment to Table 12.1 (formerly 

Schedule B) of Section 12, Zoning & Development 
By-law No. 3575 

The Director of Planning and the City Engineer report as follows: 
" BACKGROUND 

At its meeting of September 27th, 1977, Council dealt 
with a report from the Director of Planning which recom- 
mend an amendment to Schedule B (Required Off-Street 
Parking Spaces) of Zoning and Development By-law No. 3575 
whereby off-street parking would be required for one and 
two dwelling units provided over commercial space. 

Council instructed the Director of Planning to make applica- 
tion to so amend the By-law and referred this application 
direct to Public Hearing for consideration. 

Prior to consideration of this application at a Public 
Hearing and upon further analysis by the Director of Planning, 
a further report by the Director of Planning recommending with- 
drawal of the aforementioned application was considered by 
Council at its meeting of August 15th, 1978. 

In considering this latter report, and upon request of the 
City Engineer, Council referred this matter to the Transporta- 
tion Committee for consideration. A report from the City 
Engineer for concurrent consideration with the report from the 
Director of Planning was anticipated. 

ANALYSIS 

In reporting back to Council with a recommendation to withdraw 
the application requesting an amendment to Zoning and Development 
By-law No. 3575, the Director of Planning noted the potential 
impact of the proposed amendment with particular regard to develop- 
ment possibilities on smaller commercially zoned properties. 
Were the amendment to have been approved, the possibility of 
developing one and two dwelling units in conjunction with commercial 
space would have been significantly reduced. This was felt to be 
inappropriate. 

The Director of Planning also noted the recent establishment of 
an Engineering and Planning Department Task Force to undertake 
a comprehensive review of off-street parking and loading require- 
ments and standards within the City. It was anticipated that 
this review would lead to proposed changes to off-street parking 
requirements which would affect commercial properties and that 
such proposals should be comprehensively developed and discussed 
with both the affected property owners and Council. For these 
reasons, the Director of Planning recommended that the above-noted 
application be withdrawn. 

In 1978 the Engineering Department requested funds for a compre- 
hensive parking study on a city-wide basis. Funds were not 
allocated however. 

The City Engineer believes this matter is important and should be 
considered as part of a comprehensive study. Therefore, 
funding will be requested again in 1980. 
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RECOWENDATION 

The Director of Planning and the City Engineer recommend: 

That the application by the Director of Planning pursuant 
to Council's resolution of September 27th, 1977, regarding 
proposed amendment to Schedule B (Required Parking Spaces) 
of Zoning and Development By-law Mo. 3575, be withdrawn 
and reported back to Council following completion of a 
comprehensive parking and loading standards review." 


The City Manager RECOMMENDS that the recommendation of the Director of 
Planning and City Engineer be approved. 


5. Riley Park N.I. P. Appropriation of Funds: 

Changes to Brock Annex School to Accommodate 
a Daycare Facility 

The Director of Planning reports as follows: 

"On July 26, 1977, City Council approved the Riley Park N.I. P. Concept plan which 
included an allocation of $75,000.00 for improvements to local schools. The 
purpose of this report is to recommend the appropriation of a portion of these 
funds for changes to Brock Annex School to accommodate a Daycare Facility. 

A goal of the Riley Park Citizens' N.I. P. Planning Committee is to make public 
facilities in the neighbourhood more accessible for community use. Because of 
recent school enrollment decreases, the kindergarten room at Brock Annex will 
not be used as a classroom this fall. The Little Mountain Neighbourhood House 
Society is organizing a daycare in the local area. It is felt that the vacant 
space at Brock Annex would be an appropriate site for such a facility, provided 
that some alterations and renovations are undertaken in order to meet Community 
Care Licensing requirements and to isolate the room from the rest of the school. 
The capital costs for these changes have been estimated to be $5,000.00. 

The proposed changes are itemized in Appendix A, attached, as agreed upon by 
the Little Mountain Neighbourhood House Society, Ministry of Human Resources and 
the Vancouver School Board. 

The Ministry of Human resources has agreed to cover all staffing and operating 
costs for the daycare facility as well as $3,000.00 in capital funds for 
physical Improvements (as noted in attached Appendix B). This leaves a balance 
of $2,000.00 in capital funds which is proposed to be covered by Riley Park N.I. P. 

The Riley Park Citizens' N.I. P. Planning Committee strongly supports the proposed 
expenditure of up to $2,000.00 in N.I. P. funds because it will provide for a needed 
service to many single and working parents in the community while at the same time 
using existing public space that would otherwise not be used. 

CMHC and the Province of B.C. have been advised and concur with the proposed 
project and funding. 

The Director of Planning recommends: 


THAT Council approve an expenditure of up to $2,000.00 
to be appropriated from the Riley Park N.I. P. Social and 
Recreational Budget Account 898/9413 for additions and 
renovations at Brock Annex School , costs to be shared as 
follows: 


Clause 4 continued 


C.M.H.C. (50% of total) 

Province of B.C. (25% of total) 
City of Vancouver (25% of total) 


$ 1,000.00 
$ 500.00 
$ 500.00 


II 


The City Manager RECOMMENDS that the recommendation of the Director 
of Planning be approved. 
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Manager's Report, October 12, 1979 .... (BUILDING: A-4 - 7) 


6. 6850 Carnarvon Street - D.P.A. No. 85224 


The Director of Planning reports as follows: 

"Development Permit Application #85224 has been filed by 
Mr. R. F. Begg to construct a stable on this site. Mr. Begg 
also submitted a letter requesting permission to keep 
four (4) horses on this site which is located in an RA-1 
District . 

Section 10.18.2 of the Zoning and Development By-law states 
that the keeping or housing of horses is subject to the 
approval of City Council. 

The Director of Planning approved Development Permit 
Application #85224 on October 3, 1979, thereby permitting: 

"the construction of a 22 '6" x 50 '0" stable, 
ancillary to the existing one family dwelling 
on this corner site, and the keeping of a 
maximum of four (4) horses on' this site, subject 
to conditions, one being: 

1. Prior to the issuance of the Development 
Permit , 

(a) this application is to be referred to 
Council for approval for the keeping 
of a maximum of four horses on this 
site. " 

The Director of Planning recommends that City Council approve 
the keeping of a maximum of four horses on this site." 


The City Manager RECOMMENDS that the recommendation of the Director 
of Planning be approved. 


FOR COUNCIL AGION SEE Pm{S)A!Su..?J^ 
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MANAGER'S REPORT, October 12, 1979 (FINANCE: A7-1) 


FINANCE MATTERS 


RECOMMENDATION 

1 . School Board - Community Schools Program 
The Director of Finance reports as follows: 

"The Chairman of the Board of School Trustees - School District #39 - has sdb- 
mitted the following letter on September 6, 1979 requesting consideration of 
a grant structure for funding programs administered by the Board in the 
Vancouver Ccmnunity Schools: 

'Since 1973, with encouragement fron the then Minister of 
Education, the Board established its first contiunity school, 
and now has six such schools in operation. Citizens in the 
ccmnunities served by these schools have indicated that they 
fulfill an inportant educational need. 

Recently it has been brought to our attention that some aspects 
of the Board's funding of these programs may not be legal since 
they may contravene the Public Schools Act. Therefore, I am 
writing on behalf of the Board to request your urgent consideration 
of a grant stnicture for funding participation in the support 
of programs administered by the Board in the Vancouver cottmunity 
schools. The trustees have agreed that if the Board does not 
receive such funds, it will cease support for that part of the 
program that is illegal. 

Vfe look forward to your early consideration of this ittportant 
matter. ' 

North Vancouver Court Case 

Subsequent to the above letter, the judgment in the Court case in North Vancouver, 
that had caused the concern, was handed down and was found basically in favour 
of the North Vancouver School Board. 

Estimated Costs of Program 

The 1978 cost to the Vancouver School Board for the operation of the ccmnunity 
use of schools was $362,279. 

Reconmendations 

Since the recent Court decision appears to relieve the School Boards of some of 
their concerns, and since the programs were camienced by and are generally 
accepted and financed throughout the school system, then the Director of Finance 
reoomnends that: 

A. THE letter from the Chairman of the Vancouver School Board be 
RECEIVED, 

B. the Vancouver School Board be advised that it is Council's opinion 
that they should review the Court findings to see if further action 
is needed by the Minister of Education to amend the Public Schools 
Act to avoid this problem in the future, 

C. the Vancouver School Board be advised that in any case the City is 
not prepared to entertain a grant structiire for this purpose as it 
fulfills an important educational need." 


The City Mana^r FECCMMEND6 that the foregoing recxxrinendations of the 
Director of Finance be approved. 
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MANAGER'S REPORT, October 12, 1979 (FINANCE: A7-2) 


2 . Printing Branch Replacement Equipment 
The Director of Finance reports as follows: 

"The City operates a Printing Branch under the direction of the Director of 
Finance. The Branch is self-sustaining in that all costs are recoverable 
through charges against various City Departments and Boards for work performed, 
A portion of the revenue is set aside annually for replacement of equipment. 


Three items of printing equipment are due to be replaced, because they have 
served their useful life, and are no longer reliable or economical to maintain, 
i.e. - 


Item No. 

1 . 
2. 
3. 


Equi pment 

Cerlox Punch & Binder 
Tilting Jogger 
Offset Press 


Estimated Replacement Cost 

$ 3,000 
$ 600 
$ 13,000 
Total - 16,e00 


Funding for the replacement of this equipment currently exists in the Printing 
Branch Equipment Replacement Fund. 

I therefore recommend replacing this equipment at an estimated 
cost of $16,600. " 

The City Manager RECOMMENDS that the recommendation of the 
Director of Finance be approved. 


fOR COUNCIL ACT/OM SEE PA GFfS) 



MANAGER'S REPORT, October 12, 1979 


(PERSONNEL: A8-1) 


PERSONNEL MATTERS 


RECOMMENDATION 


1. 


Day Off in Lieu of Remembrance Day 


The Director of Personnel Services reports as follows: 

"The City's various Collective Agreements specify that when a public 
holiday calls on a Saturday or Sunday, and when the Federal and Pro- 
\dncial governments have made no proclamation that the holiday be 
observed on any other day, then the City has the option of designating 
either the Friday immediately preceding or the Monday immediately 
following as the day to observe the holiday. 

There is a further option of designating the Friday as the day off 
for some employees and the Monday as the day off for the remainder, 
but this has not yet been exercised. 

In 1979 Remembrance Day, November 11th falls on a Sunday. On request 
the Provincial Secretary's Office advises that no other day will be 
proclaimed but that Monday, November 12th has been designated for 
observance by Provincial employees. It is unlikely that the Federal 
government will make a proclamation on this matter. 

A survey of the Lower Mainland municipalities shows that there is 
agreement to designate November 12, 1979 as the day to observe this 
holiday . 

I therefore recommend that: 

A. In 1979 Monday, November 12th be designated as the day on which 
Remembrance Day is observed. 

B. The Park, Police and Library Boards be advised of Council's 
decision in this matter." 

The City Manager RECOMMENDS that the foregoing recommendations of 
the Director of Personnel Services be approved. 


FOR CO'JNCIL AQiON SEE PAGE(S) 


MANAGER'S REPORT, OCTOBER 12, 197 9 


(PROPERTIES: A9 - 1) 


PROPERTY MATTERS 


RECOMMENDATIONS 

1. Rent Review - a portion of the Engineers 
Victoria Drive Works Yard 


The SuperviFor of Properties reports as follows: 

"On February 15, 1977 City Council approved the recommendation 
of the Supervisor of Properties to sublease a portion of the 
Victoria Drive Works Yard, formerly part of Sterling Shipyards 
to the adjacent owner, B.C. Ice and Storage Company from 
January 31, 1977 to January 30, 1987. The lease has an annual 
rental review clause. 

The lessees have agreed to a rental increase from $3 00.00 per 
year gross, to $560.00 per year gross in advance, for the 
period February 1, 197 9 to January 31, 198 0. The leased area 
is 104.1 M^ (1120 sq.ft.) and the new rental is considered to 
represent general increases in the area. 

The Supervisor of Properties recommends that the aforementioned 
portion of Victoria Drive Works Yard be rented to B.C. Ice & 
Storage Company at a rental of $560.00 per year gross, in advance 
for the period February 1, 1979 to January 31, 1980." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Properticr be approved. 


2. Rental Review - 

City Property abutting 4 3 East 1st Avenue 

The Supervisor of Properties reports as follows: 

"This property legally described as Lot 4, Block E, 
D.L. 200A and Lot 2, D.L. 2037 and portion of Parcel A, 
D.L. 2037 has been leased to various industrial tenants 
since 1953 .-ind is presently leased until November 30, 1995. 

[| comprises approximately 1.319 hectares (3.26 acres) of 
filled water lot in front of privately owned land at 
43 East 1st Avenue and is within an area of substantial 
industrial development on City lands on the South side of 
the East End of False Creek. 

The original lease terms provide for a rental based upon 
6% of the estimated market value of the land. The 
present rent is $44,000 per annum plus taxes. 

Following a rental review and subsequent negotiations, 
W3 Holdings Ltd. have agreed to an increase in rental to 
$52,486.50 per annum plus all taxes as if levied 
(approximately $19,000 in 1979). 

Recommended that effective December 1st, 19/9, the rcnl.il 
be increased to $52 ,486. 50 per annum, pliiH .ill l.-ixch us 
if levied payable In monthly installments all other agreed 
terms and conditions of the lease to remain the same. " 

The City Manager RECOMMENDS that the foregoing recommendation 
of the Supervisor of Properties be approved. 
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MANAGER'S REPORT, OCTOBER 12, 1979 (PROPERTIES: A9 - 2) 


3. Lease - S/E Corner of 13th Avenue 
and Victoria Drive 


The Supervisor of Prrperties reports as follows: 

"B.C. Buildings Corporation rent the south east corner 
of 13th Avenue and Victoria Drive, Lots 9, 10, and 11, 
Block 168, D.L. 264A, for use as a Daycare Centre, on 
a month-to-month-basis, at a nominal rental of $1.00 
per annum. Application has now been received from 
B. C. Buildings Corporation for a lease of the above 
premises for a period of one year, and thereafter, on 
a year-to-year basis. 

The Supervisor of Properties recommends that Lots 9, 10, 
and 11, Block 168, D.L. 264A, be leased at a nominal 
rental of $1.00 per annum to the B.C. Buildings Corpora- 
tion for a period of one year, commencing 19 79, and 
thereafter, on a year-to-year basis, subject to six months 
notice of cancellation; the site to be used for the pur- 
pose of a Daycare Centre and the lease to be drawn to the 
satisfaction of the Director of Legal Services and the 
Supervisor of Properties." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Properties be approved. 


4. Alder Bay Housing Co-operative Land Lease in 
False Creek - Earthquake Insurance 

The Director of Finance reports as follows: 

"All ground leases in False Creek require the lessees to obtain earthquake 
insurance on their buildings. This requirement was for the purpose of ensuring 
that, if an earthquake occurs, there will be funds to rebuild and that, at 
the end of the lease there will be a building on the land. 

However, insurance against earthquake is not common in Vancouver. Most property 
owners do not insure their properties against earthquakes because the cost of 
such insurance can increase premiums by 30% to 50% over normal insurance. 

The Alder Bay Housing Co-operative has requested that the clause in their 
lease that requires earthquake insurance be modified to eliminate this require- 
ment. This matter was brought to Council with respect to the False Creek Co- 
operative Housing Association in August of 1977 and Council at that time approved 
a recommendation that this requirement not be enforced for that group. Since 
then Council has approved a report of the Champlain Heights Project Manager 
excluding this provision from leases in Champlain Heights. It is possible to 
include the provision in the lease and merely not enforce it at the present 
time. This leaves open the ability to enforce it in the future if that seems 
wiser. 

Council may not wish to deal with every request for non-enforcement. In that 
case, the authority to approve the non-enforcement could be delegated to the 
Director of Finance and the City Manager. 

It is recommended 

a) That Council not enforce the earthquake insurance requirement in 

the False Creek ground lease with the Alder Bay Housing Co-operative, 

b) That Council delegate to the Director of Finance and the City 
Manager the authority to approve the no n- enforcement of the clause 
in future instances." 

The City Manager RECOMMENDS approval of the recommendation of the Director of 
Fi nance . 
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Board of Administration, February 5, 1971 .... (BUILDING - 1) 


BUILDING AND PLANNING MATTERS 


INFORMATION 


1. Complaint Re: 

2158/62/66 West 7th Avenue 

At the Council meeting on January 12, 1971, Alderman Hardwick re- 
quested a report on the matter of suitable action which could be 
taken to eliminate the situation existing due to the condition of 
the houses at 2158/62/66 West 7th Avenue. 

The Director of Permits & Licenses reports as follows: 

"The three premises have been the source of complaint in the 
past, primarily due to the type and number of occupants. This 
resulted in a poor level of maintenance. All have received 
frequent inspections and now meet existing by-law requirements. 
The present status of the houses is as follows: 

2162 West 7th Avenue (RM3) 

Occupied as a single family house. The front porch has been 
repaired and the interior of the house was found to be clean 
and orderly. 

2166 West 7th Avenue (RM3) 

Occupied as a single family house. The interior of the house 
has been recently redecorated and was found to be clean and 
orderly . 

2158 West 7th Avenue (RM3) 

This building is vacant and is secure from entry by unauthorized 
persons. New doors and windows are being installed and a 
quantity of new building material is on the premises. We under- 
stand that when the renovation is completed, the owner will be 
occupying the house himself." 

Your Board submits the foregoing report for the INFORMATION of Council. 


****** 


FOR ADOPTION SEE PAGE{S) 66^.. 


MANAGER'S REPORT, OCTOBER 12, 1979 (PROPERTIES: A9 - 3) 


5. Champlain Heights - Enclaves 4, 5, 6 and 7 

Bare Lot Strata Projects / Rental Payment Requirement 

The Project Manager reports as follows: 

"The draft ground lease between the City and United Properties for the above 
development was recently delivered to the builder to review prior to execution. 
As outlined in the concurrent report dated October 4, 1979, on Enclaves 2 and 21, 
United Properties have requested amendments regarding the filing of the bare 
lot strata plan as well as an amendment permitting conveying title on a single 
unit prior to substantial completion of all the units. In addition, in this 
specific instance. United Properties have also requested an amendment to the 
rental payment requirements. The purpose of this report is to review the 
matter with Council and request a change to our payment schedule. 

Normal City terms for prepaid leases are basically a 5% deposit on acceptance 
by Council, 20% down on execution of the lease and the remaining amount paid 
in equal installments 6, 12 and 18 months from the date of lease together with 
interest on the outstanding balance. 

A clause in the ground lease relating to subletting and assigning states that 
payment of all basic rent in full must be made prior to subletting or assigning 
of any units. What this means is that before the builder conveys the first unit, 
he must prepay the entire ground rent regardless of the 6, 12 and 18 month 
schedule. In this case, it would mean that the builder would have paid out 
approximately $1,000,000.00 at the time of the first conveyance. Again, 
in this case, the total project development costs including the ground rent 
amount to approximately $5.6M. Carrying a $1M land payment from the time 
of the first conveyance creates a significant problem to the builder. 

At the same time, staff are concerned that the City's position must be ade- 
quately protected. In order to resolve this problem, staff met with the 
builder and negotiated the following proposal: 

"a) the sum of two hundred sixty four thousand ($264,000.00) dollars on 
the date of this lease by payment of the sum of two hundred eleven 
thousand two hundred ($211,200.00) dollars and by application by the 
LESSOR of the sum of fifty-two thousand eight hundred ($52,800.00) 
dollars held by it as a deposit in satisfaction of the balance of the 
said sum; (same as before) 

b) the sum of two hundred sixty four thousand ($264,000.00) dollars 
together with interest as aforesaid, on the day occurring six (6) 
calendar months after the date of this lease; (same as before) 

c) the sum of two hundred sixty-four thousand ($264,000.00) dollars 
together with interest as aforesaid, on the day occurring twelve (12) 
calendar months after the date of this lease; (same as before) 

d) the sum of two hundred sixty-four thousand ($264,000.00) dollars 
together with interest as aforesaid, on the day occurring fifteen 

(15) calendar months after the date of this lease; (payment accelerated 
3 months) 

Notwithstanding the above noted schedule, each time an assignment is made 
United Properties will pay to the City an additional $12,500 which sum 
will be subtracted from the outstanding balance at the time the assignment 
is made. Should the lessee make such additional payments, the basic rent 
due at the next subsequent payment date, as set out in the payment schedule 
above, will be reduced by the sum of the said payments made in the subject 
period. Interest will be calculated on the outstanding balances and will 
be payable at 13% per annum of the 6th, 12th and 15th month, (new condition 
requiring payment of $12,500.00 on each conveyance.) 

United Properties shall have the right to prepay the Basic Rent or any part 
thereof in advance of any of the aforementioned days." (same as before) 
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MANAGER'S REPORT, OCTOBER 12, 1979 (PROPERTIES: A9 - 4 ) 

Clause No. 5 cont'd ; 

The reasoning for these requests are the same as those outlined in the 
report on Enclave 2 and 21. Staff have agreed to recommend Council approve 
the amendments as well as the amendment regarding the payment schedule. 


In view of the foregoing, the Project Manager recommends: 

1. THAT Council approve the lease amendments as outlined in this report; 

2. THAT the leases for enclaves 4, 5, 6 and 7 be amended to allow the company 
to file a bare land strata plan before the Basic Rent is paid with an 
appropriate amendment to the Model Strata Lot Lease to ensure the lessee's 
continued and unchanged liability for the rent as currently provided in 
the lease; 

3. THAT Section 17.01 be amended so that the company will be permitted 
to assign the leases of the individual strata lots so long as the 
building on the bare land strata lot assigned is substantially completed 
and without the requirement that all buildings on all strata lots must 
then be substantially completed; 

4. THAT the Director of Legal Services prepare the appropriate alterations 
to the lease documents. " 


The City Manager RECOMMENDS that the above recommendations of the Project 
Manager be approved. 


6. Champlain Heights - Enclaves 2 and 21 

Bare Lot Strata Projects / Conveyancing 

The Project Manager reports as follows: 

"During recent negotiations with United Properties and Fore Development 
regarding the City's ground leases, several points emerged which appeared 
to create particular difficulty in financing the projects. 

These problems were in part due to the fact that the builders were developing 
'bare lot strata projects', as opposed to the more traditional strata title 
townhouses. The essential difference between these two situations is that 
in the latter case buildings must be substantially complete before the strata 
plan can be registered, whereas with a bare lot strata plan, the property is 
simply surveyed and actual lots created. In most instances construction of 
the buildings would not have started at the time the plan is filed. 

The benefit of a bare lot strata from the purchasers perspective is in that 
they obtain exclusive use of the outdoor areas (back yards etc.) which creates 
more of a single family ownership feeling than a 'condominium' feeling, where 
normally 'exclusive use' includes only the interior spaces. 

Our ground lease states that all rent is due and payable on registration of 
the strata plan. The lease also states that no single unit can be conveyed 
until all the units are substantially completed. 

These conditions create significant financing difficulties in that the 
builder is unable to register the plan and convey units until all are sub- 
stantially complete. In a project involving 50 - 70 semi-detached or 
townhouse units, this is an unreasonable constraint. 

The City was requested by the developers to amend our ground lease in the 
following manner: 
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MANAGER'S REPORT, OCTOBER 12, 1979 (PROPERTIES: A9 - 5) 

Clause No. 6 cont'd : 

"1. That the Company may file a bare land strata plan before the Basic Rent 
is paid with an appropriate amendment to the Model Strata Lot Lease 
to ensure our client's continued and unchanged liability for the rent 
as currently provided in the Lease; 

2. That Section 17.01 be amended so that the Company will be permitted to 
assign the leases of the individual strata lots so long as the building 
on the bare land strata lot assigned is substantially completed and without 
the requirement that all buildings on all strata lots must then be sub- 
stantially completed." 

Staff in Law and Finance have met with the Project Manager and discussed these 
changes and we are in agreement that the changes be made. It should be noted 
that these amendments will not alter the condition that at the time of conveying 
the first unit, all basic rent will be paid in full. 

In view of the foregoing, the Project Manager recommends: 

1. That leases for Enclaves 2 and 21 be amended to allow the companies to 
file a bare land strata plan before the Basic Rent is paid with an 
appropriate amendment to the Model Strata Lot Lease to ensure the 
lessee's continued and unchanged liability for the rent as currently 
provided in the Lease; 


2. That Section 17.01 be amended so that the Company will be permitted 
to assign the leases of the individual strata lots so long as the 
building on the bare land strata lot assigned is substantially completed 
and without the requirement that all buildings on all strata lots must 
then be substantially completed. 


3. That the Director of Legal Services prepare the appropriate alterations 
to the lease documents." 


The City Manager RECOMMENDS that the above recommendations of the Project 
Manager be approved. 


FOR COUNCIL ACTION SEE PAGE(S) ...f J..I 


MANAGER'S REPORT 

DATE 1979 10 02 

TO: Vancouver City Council 

SUBJECT: Strata Title Conversion Application: 106-110 W. Broadway 

CLASSIFICATION: RECOMMENDATION 


The Director of Planning reports as follows: 

"An application has been received from Mr. Joseph lorio, of the J. & M. 
Canada Coin & Stamp Co. Ltd. and owner of 106 to 110 West Broadway 
(Lot 11, Block 25, D.L. 302), to convert this existing two-storey 
commercial building to strata title ownership" 

SITE DESCRIPTION 

The site is zoned C-3A Commercial District and is developed with a 
two-storey commercial building which covers all but the southerly 
(rear) 3.048 m (10 feet) of the site. The development of this site 
with a warehouse was approved under a building permit issued in 
May, 1948. In 1962 the approved use was extended to include whole- 
sale use of the building. On April 30, 1974, Development Permit No. 
66301 was issued to alter and use a portion of the main floor for ac- 
cessory retail (J. & M. Canada Coin & Stamp Co. Ltd.) to the existing 
wholesale use (lorio Coin & Stamp Supply Co.). The development was 
already deficient in parking, two off-street parking spaces being 
provided where fifteen were required. The proposed accessory retail 
use actually reduced the required amount of parking to nine spaces. 

In 1975, Development Permit Application No. 69523 was submitted, 
requesting permission to alter and use a portion of the main floor for 
lithography (wholesale/retail existing) and alter and use the second 
floor for offices. These proposed uses would have a requirement for 
fifteen off-street parking spaces and four loading spaces (one loading 
bay being required for each use). This Development Permit Application 
was refused by the Director of Planning on April 4, 1975, as there was 
felt to be "insufficient peculiarity of site or development to warrant 
the relaxation of the required fifteen off-street parking spaces and 
four off-street loading spaces to two off-street parking spaces and 
one off-street loading space." 

This decision was appealed to the Board of Variance which considered 
and approved the proposed uses, for a period of two years, expiring 
in April 1977. The uses were subsequently approved for a second two- 
year period in May, 1977, and a five-year period on April 18, 1979. This 
last appeal and subsequent development permit approved the following: 

THEREBY PERMITTING the relaxation of the required 
fifteen (15) off-street parking spaces to nil and 
the four (4) required off-street loading spaces to 
one (1) space, to permit the use of the main floor 
of the existing building for retail, lithography 
and wholesale business and ancillary storage areas, 
and the use of the second floor for offices for a 
further limited period of five (5) years, expiring 
April 30, 1984. 

The granting of this appeal was without prejudice to the filing of a 
further appeal. This wording by the Board of Variance indicates 
that the appellant may file another appeal prior to the expiration 
of the presently approved appeal. 

The site has a frontage along West Broadway of 18.288 m (60 feet) and 
a depth of 38.006 m (124 feet) along Manitoba Street, for a total site 
area of 695.054 (7,450 square feet). See Appendix A for the loca- 
tion of the site. 
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APPLICANT'S SUBMISSION 

The Applicant submitted the following information: 

1. Letter of application dated May 1, 1979 

2. Written statements from the tenants of the building 
supporting the proposed conversion. 

(a) A.J. Hyman of B. & C. List Ltd., 202-2525 Manitoba 
Street (partly occupies the upper floor). 

(b) Alpha Printing Ltd., 110 West Broadway - partly 
occupies the lower floor of the upper floor 

(c) Joseph lorio, applicant, of J. & M. Canada Coin & 
Stamp Co. Ltd. 

3. Plans of the building 

4. Building Inspection reports from "A" "A" "A" Building 
Inspections of Vancouver and Roto-Rooter Sewer Service 
(see the Attached Appendix B). 

DIRECTOR OF PERMITS AND LICENSES 

With regard to the condition of the building, the Director of 
Permits and Licenses reports that the plumbing installations are 
satisfactory, but some work must be carried out prior to final 
approval in order for the building to comply with the Building, 
Fire and Electrical By-laws. 

See Appendix 'C for the list of work which must be carried out. 
DIRECTOR OF SOCIAL PLANNING 

With regard to the occupancy of the building, the Director of Social 
Planning states that the Social Planning Department is only concerned 
with buildings containing residential units. 

ANALYSIS 

The Director of Planning can only note that Section 5 of the Strata 
Titles Act in part, states that: 

5(2) In its decision. . .the approving authority 
(a) shall not approve the conversion unless 
the buildings included in the strata plan 
substantially comply with the applicable 
by-laws of the municipality 

In the opinion of the Director of Planning the development located at 
106-110 West Broadway is extremely deficient with respect to the 
required off-street parking and loading spaces. Fifteen off-street 
parking spaces and four off-street loading spaces are required - no 
parking and only one loading space is provided. As strata titling 
will likely extend the life of this non-conforming building (with 
respect to regulation) the Director of Planning cannot support this 
proposed strata title conversion. The decision to redevelop or 
maintain the property would, if the strata were approved, be 
dependent on the decision of two separate owners, not just one owner 
as is the present situation. Further, strata titling into two 
separate legal "strata lots" gives added permanency to at least two 
separate uses of this building when even the existing uses have been 
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approved only on a limited time basis of five years by the 
Board of Variance. The Director of Planning concludes that 
no permanent legal status should be given to a building or 
use which is approved only on a limited time basis. 

RECOMMENDATIONS : 

The Director of Planning, with the concurrence of the Director 
of Permits and Licenses and the Director of Social Planning, 
recommends that: 

the Strata Title Conversion application for 106-110 West 
Broadway be not approved. " 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Director of Planning be approved. 


FOR COUNCIL AQION SEE PAGE(S) 


MANAGER'S REPORT 

DATE 7Q in in 

TO: Vancouver City Council 

SUBJECT: Summary Report - Rezoning Application: 3496- 

3578 Kingsway 

CLASSIFICATION: RECOMMENDATION 


The Director of Planning, under date of 1979 10 10, has submitted 
a report on the above subject. In sumnary he states: 

"An application has been submitted from Mr. T. Morton of 
Hale Architects Ltd. on behalf of Qualico Developments 
Ltd. , requesting an amendment to Zoning and Development 
By-law , No. 3575, whereby the properties described as ' 
3496, 3510 and 3578 Kingsway would be rezoned from C-2 
Commercial District, RT-2 Two-Family Dwelling District and 
RS-1 One-Family Dwelling District to CD-I Comprehensive 
Development District for the stated purpose of: 

'Constructing: 

a) 2-storey commercial building including racquetball 
facilities and underground parking; 

b) Apartments on top of and to the rear of these 
commercial buildings; 

c) Clusters of townhouses with access from 43rd Avenue,' 

The site is located on the south side of Kingsway between Battison and 
Lincoln Streets and was specifically examined by the Kingsway Task 
Force. The general policies and site specific design guidelines 
recommended by the Kingsway Task Force were adopted by Council on 
October 17, 1978 and have formed the basis for assessment of the proposed 
rezoning and scheme of development. 

The scheme of development responds well to the guidelines of the Kingsway 
Task Force. Various detailed matters have been noted during assessment 
of the proposal and have been transmitted to the applicant and architect 
for consideration. These matters can most appropriately be reviewed at 
the Development Permit stage should the rezoning be approved. The 
proposed rezoning and accompanying scheme have merit and should be given 
consideration at a Public Hearing. 

RECOMMENDATION 

The Director of Planning recommends that the following recommendation be 
received and the whole matter be referred directly to a Public Hearing: 

That the rezoning be approved. " 

The City Manager RECOMMENDS that the report of the Director 
of Planning be received and the whole matter be referred to 
a Public Hearing. 
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CITY PLANNING 

DEPARTMENT 

DATE 79-10-10 

TO: City Manager (for Council) 

SUBJECT: Rezoning Application: 3496-3578 Kingsway (South side of Kingsway 

Between Battison and Lincoln Streets) 

CLASSIFICATION: RECOMMENDATION 


i 

I The Director of Planning reports as follows: 

\ "An application has been submitted from Mr. T. Morton of Hale Architects 

Ltd. on behalf of Qualico Developments Ltd., requesting an amendment to 
Zoning and Development By-1aw ,No. 3575, whereby the properties described 

I as 3496, 3510, 3540 and 3578 Kingsway* would be rezoned from C-2 Commer- 

cial District, RT-2 Two-Family Dwelling District and RS-1 One-Family 
Dwelling District to CD-I Comprehensive Development District for the stated 
purpose of: 


'Constructing: 

a) 2-storey commercial building including racquetball facilities 
and underground parking; 

b) Apartments on top of and to the rear of these commercial 
buildings; 

c) Clusters of townhouses with access from 43rd Avenue.' 


* (Legal description: Lots 1 and 2, (except portion of said lot 
north on Kingsway, see Reference Plan 2447), north part of 
Block 12, D.L.'s 36 and 49, Group (1), Plan 5366, N.W.D. ; 
and that portion of Block 11, D.L.'s 36 and 49, lying north 
of a road as shown on amended Plan 954, Group (1), N.W.D. ). 


1. SITE DESCRIPTION & BACKGROUND 


The site is located on the south side of Kingsway between Battison 
and Lincoln Streets and consists of three lots. The site and irrarie- 
diately adjacent lands are developed as follows: 


( Mountain View-| 

Trailer Court — i Motel 


Vacant (previously 
Peacock Court Motel) 



■Lucky Strike 
Motel 


One family 
Dwellings 


SITE 
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The site and existing zoning are outlined on the attached Appendix 
A plan. A general land use map has been attached as Appendix B. 
The site has a total area of 1.80 hectares (4.44 acres). 

The Peacock Court Motel which began development in 1946 was recently 
demolished under Permit. Prior to demolition, the two-unit 
bungalows were being advertised for rental as duplex residential 
accommodation but remained largely vacant. 

The Mountain View Motel developed incrementally since 1938. In 
1956 the westerly portion of the site was cleared and paved for use 
as a trailer court. The site remains well used: the Mountain View 
Motel has unquestionably been used for other than short-term residen- 
tial accommodation for several years; the Mountain View Trailer Court 
has evolved to accommodate short-term accommodation of recreational 
vehicles in addition to the more permanent 'mobile homes'. 

The site or portions thereof were the subject of two previous rezoning 
applications submitted in recent years. In March 1977 an application 
to rezone the most westerly lot (the Mountain View Motel and Trailer 
Park site) to CD-I Comprehensive Development District for the 
purpose of constructing a mixed commercial and residential project 
was received. This rezoning application was one of four located 
within the eastern Kingsway area and Council at its meeting on 
November 8, 1977 agreed to place a hold on processing of these appli- 
cations until such time as the Director of Planning and the City 
Engineer report back on various options for a study with respect to 
the effects of changes in land use, traffic, transit, etc. on the 
area along Kingsway from Boundary Road to Rupert Street. On 
January 10, 1978 Council approved the establishment of a Kingsway 
Task Force to determine development policies for Kingsway, and 
instructed the Director of Planning to continue to place a hold on 
the processing of the four rezoning applications on hold since 
October 20, 1977. The application for rezoning of the Mountain 
View Motel and Trailer Court site was withdrawn by the applicant on 
April 21, 1978. 

On April 24, 1978, an application was submitted by Qualico Develop- 
ments Ltd. requesting a rezoning of the same site as under the 
current rezoning application. In view of the recommendations of 
the Kingsway Task Force which were approved by Council at its 
meeting on October 17, 1978, this initial application by Qualico 
Developments Ltd. was withdrawn on November 21, 1978. 

The current application on behalf of Qualico Developments Ltd. was 
submitted on June 6, 1979. The proposed development has largely 
been assessed against the specific development parameters and 
guidelines of the Kingsway Task Force study as approved by Council. 

PROPOSED DEVELOPMENT 

Following preliminary discussions with the architect and developer 
in April 1979 regarding a development concept for this site, the 
applicant has submitted drawings with his application stamped 
'Received, City Planning Department, June 6, 1979'. These drawings 
illustrate a development consisting, in basic terms, of the 
following three components as illustrated in the diagram below: 
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A) A commercial (retail and office) component located along 
the Kingsway frontage of the site with some surface and 
underground parking and incorporating a racquet court 
facility; 

B) fifty apartment units located above and on the south side 
of this commercial component with underground parking 
provided in conjunction with that of the commercial compo- 
nent; and, 

C) seventy townhouse units arranged in a cluster configuration 
on the bulk of the site to the south with associated off- 
street parking provided primarily underground. 

3. CALCULATIONS 

The site has a total area of 1.798 hectares (4.444 acres). This 
total may be broken down into two components: the Kingsway frontage 
which accommodates the commercial /apartment component, having a 
site area of 0.66 hectares (1.564 acres); and the remaining southerly 
portion which contains the townhouse component, having a site area 
of 1.165 hectares (2.880 acres). 

The commercial /apartment component contains a proposed gross floor 
space of 11 806.289 m^ (127,086 square feet). Relative to the 
Kingsway portion of the site this represents a floor space ratio of 

I. 865 (or 2.999 if calculated in accordance with the C-2 Commercial 
District Schedule which permits a maximum floor space ratio of 3.0, 
residential floor space being computed at two-and-a-half times 
actual figure). Building height along Kingsway is approximately 

II. 887 m (39 ft.). A total of 130 underground and 10 surface parking 
spaces are provided for the commercial floor area. A total of 50 
underground off-street parking spaces are provided for the apartment 
units, being one space per unit. Two off-street loading spaces are 
provided. 

The townhouse component maintains a floor space ratio of 0.625 (the 
maximum allowable FSR on adjacent RS-1 lands being 0.6). Mean height 
on the highest building measures approximately 9.753 m (32 ft.), 
adjacent RS-1 lands permitting a maximum height of 10.668 m (35 ft.). 
Off-street parking for residents is provided underground at one-and-a-half 
spaces per dwelling unit. Thirteen additional off-street parking 
spaces are provided at grade for visitors. 

4. URBAN DESIGN PANEL 

The Urban Design Panel reviewed this application at its meeting of 
June 21, 1979 and commented as follows: 

The Panel was concerned about the relationship of the townhouses to 
the residential units at the rear of the commercial building. These 
two aspects seem to be disparate in form. Proximity appears to be 
one of the aspects to be considered in resolving this relationship. 
There was further concern at the possible conflict between pedestrian 
and car movement at the Kingsway side where these two components 
converge in front of the courtyard. 

The Panel would support the proposal if the above concerns were 
adequately resolved through a revised design. 

5. URBAN DESIGN GROUP 

Following comment by the Urban Design Panel on the proposed develop- 
ment. Urban Design staff within the Planning Department reviewed 
the proposed form of development and recommended various alterations 
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Board of Administration, February 5, 1971 (FINANCE - 1) 


FINANCE MATTERS 

RE COMMENDATI ONS 

1. Tender No. 12-71-2 - 

Policemen's and Firemen's Shirts 

The Acting Purchasing Agent, Chief Constable and Fire Chief 
report as follows: 

"Tenders for Policemen's and Firemen's Shirts were opened by 
your Board on December 7, 1970. The tender provided for 
prices for: 

Item (a) - Policemen's Blue Dress Shirts 
Item (b) - Firemen's Blue Dress Shirts 

Item (c) - Policemen's and Firemen's White Dress Shirts 
The officials recommend : 
Items (a) and (b) - 

The low bid submitted by Empire Shirt Manufacturing Company 
for the supply of Policemen's and Firemen's Blue Dress Shirts 
for a 12 month period, at a total estimated cost of $21,617.50, 
plus 5% Provincial Tax. 

The shirts will be manufactured by union labour in Louisville, 
Quebec . 

I tem ( c ) - 

The specifications for White Dress Shirts called for Grenadier 
cloth, as manufactured by Dominion Textiles, or approved equal. 
The low bid, submitted by Empire Shirt Manufacturing Company 
offered a Capilano cloth manufactured by Dominion Textiles, 
which is lower in quality. Previous experience with the 
Capilano cloth has not been satisfactory. 

We recommend acceptance of the lowest bid meeting the specifi- 
cations submitted by Sainthill-Levine Uniforms Canada Ltd. for 
the supply of Policemen's and Firemen's White Dress Shirts for 
a 12 month period, at a total estimated cost of $1,666.50, 
plus 5% Provincial Sales Tax. 

The shirts will be manufactured by union labour in Hamilton, 
Ontario . 

The Police and Fire Shirts are covered by union agreement, and 
early ordering will satisfy the Union request that deliveries 
be made by July 15, 1971. 

If Council approves the awarding of these contracts, the 
necessary funds totalling $23,284.00 (plus 5% Provincial Tax) 
will be included in the 1971 Revenue Budget." 


Your Board RECOMMENDS that the report of the officials be 

approved . 
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to alleviate the concerns expressed by the Urban Design Panel. 
These recommended revisions have been forwarded to the applicant 
and the developer and can most appropriately be dealt with at the 
Development Permit stage should the rezoning be approved. 

6. CITY ENGINEER 

The City Engineer responded to the proposed development under 
memorandum dated June 21, 1979, indicating that the rezoning proposal 
was generally acceptable to the Engineering Department. The applicant 
was advised of various engineering design problems including off- 
street parking, off-street loading, garbage facilities and the loca- 
tion of vehicular access from West 43rd Avenue. These items must be 
resolved to the satisfaction of the City Engineer at the Development 
Permit stage, should the proposed rezoning be approved. 

7. PUBLIC INFORMATION MEETING 

About 20 local area residents attended a Public Information Meeting 
sponsored by the Planning Department on Thursday, July 26, 1979. The 
applicant and his architect responded to a variety of specific 
concerns related to details of the development (such as finished 
grade elevation, setbacks and peripheral site treatment). General 
concerns raised related to items such as resultant traffic percola- 
tion through the neighbourhood the future role of East 43rd Avenue, 
potential view impairment for residents living south of East 43rd 
Avenue, and property maintenance provisions with particular regard 
to tenure of occupants within the development proposed. 

8. ANALYSIS 

The following policies, related most specifically to rezoning and 
redevelopment of lands adjacent to Kingsway, were adopted on 
October 17, 1978 when the recommendations of the Kingsway Task 
Force were approved by Council: 

a) The maximum scale of commercial development along 
Kingsway should not exceed the requirements set out 
in the C-2 Commercial District Schedule; 

b) Rezoning applications should be considered under the 
Comprehensive Development District Schedule to ensure 
good design and compatible uses; 

c) Low to medium density residential development should be 
considered in Kingsway East with consideration given to: 

i) All residential development must conform to the 

'Normally Acceptable' category for HUD noise criteria 
(60 decibels); 

ii) Housing redevelopment should not encroach or reduce 
residential amenities in the existing adjacent single- 
family community; 

iii) Family-oriented accommodation should be encouraged with 
at least one-third of the total units in each project 
(considered suitable for families) to have three or 
more bedrooms: 

iv) Primary vehicle access to residential developments 
should not be located on Kingsway. 

Specific design guidlines for the site of the proposed rezoning 
were also adopted by Council when dealing with the Kingsway Task 
Force report. These site guidelines are attached as Appendix C. 

Staff review of the proposed development indicates that the above- 
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MANAGER'S REPORT 


DATE 


September 26th. 1979 


TO: 


VANCOUVER CITY COUNCIL 


SUBJECT: Grant Request - Lower Mainland Parent And Child Therapy Society (PACT) 


CLASS I PLICATION: CONSIDERATION 


On September 11th, 1979, City Council recommended as follows: 

"THAT the application of the Lower Mainland Parent and Child Therapy Society for 
civic funding towards renovation costs of 233 West 15th Avenue be referred back 
to the Director of Social Planning and appropriate staff for a new report covering 
the Society's total requests for City funding." 

In accordance with the above resolution, the Directors of Social Planning, Health 
and Permits and Licenses report as follows : 

The Lower Mainland Parent and Child Therapy Society (PACT) has requested a 
civic grant of $36,000 to cover a portion of PACT'S expenses in renovating their 
premises at 233 West 15th Avenue, Vancouver, to meet civic building and Community 
Care Licensing requirements , and to cover the costs of furnishings and play 
equipment . 

BACKGROUND 

PACT is a registered non-profit society concerned with providing treatment 
services to physically abused children and their parents. The Society has 
leased the house on West 15th for its coordinated treatment program, for the 
period of three years. After professional assessment by the VGH Child Abuse 
Team, an individual treatment program will be developed for each child and 
family. Eight children will reside at the Centre and 10 more children plus 
p£irents will attend on a daily basis . 

The annual operating budget for the project is approximately $212,000. National 
Health and Welfare Demonstration Grants is providing $200,000 a year to cover 
staff salaries and program costs and the Vancouver Foundation is covering the 
rental cost of $12,000 a year. 

Renovation Costs 

The total renovation costs are now estimated at $86,172, according to the 
contractors bid. (see Appendix I) . The Variety Club has contributed $40,000, 
which PACT originally intended to use to cover both renovations and furnishings . 
However, because the renovations required under Civic Building and Community 
Care Facilities Licensing are more extensive and expensive than first estimated, 
the entire $40,000 will now go towards renovations. The Variety Club has 
promised a further $20,000 grcuit, conditional on Council's approval of PACT'S civic 
grant request of $36,000 within 30 days after September 21st, 1979. 

Of the $36,000 civic grant requested, PACT will use $20,000 toward renovations. 
The Society will raise funds to cover remaining renovation costs (approximately 
$6,000) through a fund raising project scheduled for November 1979. 


According to estimates by Eaton's Contract Sales Department, the furniture and 
play equipment will cost approximately $16,000. (See Appendix II). If approved, 
the remaining $16,000 of the civic grant ($36,000 - $20,000) will be used to cover 
these costs. If this portion of the greint is approved, the Committee may wish 
to protect the City's investment by stipulating that, if PACT ceases to exist 
within the next ten years, the furnishings revert to the City. 


Total Renovation Costs: 


Variety Club 

City 

P^.CT 


$60,000 
20,000 
6,000 


$86,000 


Interior Furnishing Costs 


Continued . 
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The Director of Permits and Licenses notes that regarding the contractor's 
estimate of renovations, one item - the inter-connection of the fire alarm system 
to the fire department - is not required under that Department's regulations. 
No cost breakdown is available on this item. 

The Director of Community Care Facilities Licensing notes that, with regard 
to the kitchen cupboards, CCFL requires only that they be painted, not that they 
be replaced. The contractor's estimate for the replacement of kitchen cupboards 
is $1,500. 

Subsequent to PACT meeting the remaining requirements of CCFL, the Director 
of CCFL anticipates no problem in the granting of an interim permit to PACT. 

Further Considerations 

At the initial submission of this grant request to the Community Services Committee 
on August 24th, 1979, the question of the ownership of the property at 233 West 
15th Avenue was raised. 

According to a statement by Mr. Kenneth Mahon, auditor for the Frankenburg 
Foundation: "The beneficial owner of the house is the Frankenburg Foundation, 
which is a charitable foundation incorporated londer the Societies Act of B.C. 
and is in the process of being approved by the Federal Department of National 
Revenue under Section 149 of the Income Tax Act. The purpose of the Foundation 
is to provide grants and donations to such charities as the Directors of the 
Foundation determine . " 

At present. The Frankenburg Foundation has no registered interest in the above 
property. Dennis and Naomi Freinkenburg are the registered owners of the property, 
which is held free and clear. The lease, for the term of three years, is between 
Dennis and Naomi Frankenburg and PACT. However, in a letter dated September 
25th, 1979 (see Appendix III), Mr. and Mrs. Frankenburg have stated that as soon 
as the Foundation is approved by the Federal Taxation Department, both the 
ownership of the house and the lease will be transferred to the Frankenburg 
Foundation . 

The Director of Social Planning 'recommends that: 

A. up to $16,000 be approved for interior furnishings, subject to review by 
the Director of Social Planning, to revert to the City if PACT ceases to 
function within ten yecirs. 

the capital grant request for $20,000 for renovations be approved, conditional 
upon the transfer of the ownership of the property and the lease to the 
Frankenburg Foundation. " 

The Comptroller of Budgets advises that if the above grants to PACT are approved, 
the source of funds will be the 1979 Supplementary Capital Budget. 

The City Manager submits the foregoing report of the Directors of Social Planning, 
Health and Permits and Licenses for CONSIDERATION. 


FOR COUNCIL ACTION SEE PAGE{S).j?..i?„ 


MANAGER'S REPORT 


E 


TO: Vancouver City Council 

SUBJECT: Columbia-Cordova Parking Garage 

CLASSIFICATION: RECOMMENDATION AND INFORMATION 


The City Engineer and the Director of Civic Buildings 
report as follows: 

"City Council, on Tuesday, June 19, 1979, approved 
recommendations "B" to "H" contained in the City 
Manager's report dated June 15, 19 79, with regard to the above 
project. Council did not approve the inclusion of public wash- 
rooms in the Garage. 

The following tenders were received for construction of 
the garage and offices at a fixed price: 

Bird Construction Co. Ltd. $2,297,500 

Smith Bros, and Wilson Ltd. $2,387,000 
Dillingham Corporation Canada 

Ltd. $2,424,000 

Grimwood Construction Co. Ltd. $2,444,000 
Vancouver Construction, Division 
of Van Vleat Construction Co. 

Ltd. $2,521,922 

PCL Construction Ltd. $2,561,600 

Dawson and Hall Ltd. $2,592,180 

Cana Construction Co. Ltd. $2,613,000 

Northern Construction Co . Ltd. $2,707,000 

All tenders were accompanied by Bid Bonds in the amount 
of 5% of the price tender 3d. The tenders were examined and 
found to be in order. The low bid is that of Bird Construction 
Co. Ltd. 


Bird Construction Co. Ltd. satisfactorily completed 
a building contract for the City previously, and is considered well 
qualified to perform the work. The company also offers the 
shortest completion time. 

Based on the low tender and revised estimates of all 
incidental costs, the total cost of completing the Garage and 
Office is now estimated to be $2,533,600, as tabulated below. 
This total is $197,000 less than the cost estimate that was 
submitted to Council on June 15, 1979. 


COST ESTIMATES 


Buildings contract $2,297,000 

Architects and Consultants Fees 171,000 

Quantity Surveyors Fees 10,600 

Soils and Materials Testing 12,000 
Street trees, sidewalks, crossing 

and curbwork (to City's standards) 15,000 

Utilities connection charges 5,000 
Permits, surveys and sundry 

expenses 18,000 

Contingencies 5,000 


TOTAL ESTIMATED COST 


$2,533,600 
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The Director of Finance advises that the reduced 
estimated cost of the Columbia -Cordova Parking Garage will result 
in a reduced requirement for the repayable advance from the 
Property Endowment Fund that was approved by Council on June 
19, 1979 as the shortfall part of the financing formula for the 
two parking garages, Columbia-Cordova and Block 34. The foregoing 
arises through a reduced need for Parking Sites Reserve funds 
for Columbia-Cordova which then becomes available for Block 34 Garage 
with the corresponding reduced need for the advance from the 
Property Endowment Fund. 

PUBLIC WASHROOMS 

The following information relates to Council's decision 
of June 18th, 1979 not to approve the provision of public washrooms 
in the Columbia-Cordova Garage. The information inadvertently 
was not brought to Council's attention at the time. It is 
submitted now for Council's information. 

The Gastown Historic Area Planning Committee, upon 
reviewing the preliminary plans of the garage, had recorded in 
the minutes of its meeting of March 7, 1979, the following state- 
ment : 

(c) Provision of public washrooms 

The design of this parking structure incorporates 
two public washrooms which would be supervised 
by the parking garage attendant. The Committee 
noted the need for such facilities in Gastown and 
strongly recommended that these washrooms be 
retained in this design. 

The statement referred to two small public washrooms that 
were shown on the plans at Council's request, but were an optional 
feature subject to Council's approval. Subsequent to Council's 
decision not to proceed with the two washrooms, for which the 
initial cost was estimated to be $8,400 and the annual cost 
approximately $3,000, the Gastown Committee submitted a letter to 
the Chairman of the Development Permit Board expressing disappoint- 
ment with the decision, and its belief that Council was not given 
adequate information regarding the Committee's position on the 
matter. The letter is appended hereto. 

Council is reminded that the City Engineer opposed the 
provision of public washrooms in the garage, on grounds that existing 
facilities are available within two City blocks of this site. The 
Director of Civic Buildings supported the provision of public 
facilities within the garage. 

It is recommended that Council: 

A. Accept the tender of Bird Construction Co. Ltd. 

B. Authorize the Director of Legal Services to enter 
into a contract with Bird Construction for the 
amount of ^2,297,000. 

C. Appropriate the funds required to complete the 
project, totalling $2,533,600, as set forth in 
this Report. 

D. Reduce the rep ^able advance from the Property 
Endowment Fund from $641,964 to $444,964 to 
reflect the cost reduction with the funding 
for the two parking garages being adjusted in 
accordance with the comments of the Director 
of Finance as stated in this Report. 

E. Authorize the City Treasurer to return the 
Bid Bonds of the unsuccessful bidders." 

The City Manager RECOMMENDS that the recommendations of the 
City Engineer and the Director of Civic Buildings be approved. 

FOR COONCIl AaiON SEE PACE(S) ^'^ 
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I TO: 

j SUBJECT: 

! 

I CLASSIFICATION: 

I The Director of Finance and the City Engineer report as follows: 

I 

j "The GVRD Negotiating Sub-Committee, formed to negotiate with the Province on transit 
I matters, reported to the GVRD Board on October 2, 1979. They felt that their pro- 
I posals, if accepted, would enable the operation of transit in the Lower Mainland to 

be passed over to the local area on March 31, 1980, a year later than envisaged 

when the UTA Act was passed last year. 

Council will recall that this delay occurred partly because the financing formula 
for cost-sharing of the transit deficit was unacceptable to the GVRD Board. The 
Negotiating Sub-Committee have proposals for change in three areas. 

I 1) the cost-sharing formula 

j 2) the method of financing the local share of the deficit 

j 3) the organization of transit administration. 

i 

i The purpose of this report is to explain these changes to Council and explore some 
reservations about the proposals which may lead to qualified acceptance of the 
Negotiating Sub-Committee proposals. 

The Cost- Sharing Formula 

The Urban Transit Authority Act of 1978 provided that the UTA and several local 
transit commissions would 'provide and maintain public transportation systems in 
the Province'. To accommodate this, the local municipalities in which the transit 
: system operated were to become responsible for service levels and for a portion of 
I the deficit. It was stated in the cost-sharing regulations of the Act that, for 
; the Greater Vancouver metropolitan area, the revenues of the system should account 
for 35% of the annual operating costs. The remaining 65% would be paid in the 
following proportions: 

Greater Vancouver Province 


Year 1 25% 75% 

2 25 75 

3 30 70 

4 35 65 

5 40 60 


The regulations did not deal with subsequent years. 

Attachment A provides a definition of annual operating costs. In summary, it 
included all of the normal operating costs for a transit system, but excluded 
annual debt charges for the 'roadbeds and rights-of-way that are the responsibi- 
lity of the authority, and the operating expenses of multi-purpose terminals'. 
These roadbeds, etc. have never been defined, but have been assumed to include 
a portion of an LRT system built within the GVRD. 

There were also provisions for the eventuality that the revenues of the system 
exceeded or fell short of 35% of annual operating costs. These revenues or deficits 
are essentially 100% responsibil^'.ty of the local area. This provision remains the 
same under the new proposals. ITie areas of difference are the sharing of the 
deficit and the definition of annual operating costs. 

The revised proposal is that the 65% assumed deficit of the transit system would 
be shared as follows: 

Greater Vancouver Province 


Year 1 25% 75% 

2 25 75 

3 30 70 

4 33-1/3 66-2/3 

5 33-1/3 66-2/3 
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and the annual operating costs would now include any debt charges for roadbed 
and rights-of-way and multi-purpose terminals. That is, all costs of LRT would 
be paid for through the cost-sharing formula, whereas before, a portion, 
estimated to be between 1/2 and 3/4 of the total capital cost, would have been 
paid outright by the Province and only the remainder cost-shared. Thus, from 
the City's point of view, the new formula increases capital expenditures 
(eg. LRT) , but decreases annual operating costs as a trade-off. 

Staff have conducted a brief analysis of the impact of this changed formula. There 
are many assumptions involved in projecting costs and a small change in an assumed 
growth rate can affect the total cost share by 1 or 2 million dollars easily. 
Therefore, small differences between the payments under each formula are not seen 
to be significant (see Appendix 1), Therefore, if LRT is constructed in the GVRD, 
the two formulae seem about equal. 

If LRT is not built, the new formula is obviously better. Also, by cost-sharing 
LRT costs, we will be in a better position to decide on its implementation. There 
are also benefits in tying down the cost-sharing of LRT at this time, rather than 
leaving for future negotiations. 

Council may still have reservations about what sharing will be in effect in the 
second five years and may wish to tie this down now. However, there may also be 
some advantage In negotiating the second five years in 1984. 

The Method of Financing the Local Share of Transit Deficit 

The UTA Act allowed three sources of funds to the local area to finance the transit 
deficit. These were: 

1) a .66c per litre (3c per gallon) gasoline tax 

2) a power utility surcharge 

3) the municipal property tax. 

The first two revenue sources were seen as inadequate under the old cost-sharing 
formula and it was felt that the property tax would quickly be drawn upon to finance 
the operation of even a bus-only transit system. 

This remains true under the new lost-sharing formula. The gas tax revenue would 
be tied under the above formulation to the number of gallons of gasoline sold and 
this is not expected to grow rapidly in the future. Further, the hydro surcharge 
is limited to an amount equal to the gasoline tax. Therefore, neither source 
would grow at the same rate as costs. 

The Negotiating Sub-Committee attempted instead to set the gas tax at 3% of the 
dollar value of gas sales, which would therefore match inflation in the transpor- 
tation industry much better than many other indices. 

The GVRD Negotiating Sub-Committee have reported that: 

'The Minister has agreed to the general proposition that a percentage 
on the sale of gasoline be charged as the municipally levied surtax 
in lieu of a number of cents per gallon or litre, but has advised that 
legal difficulties make the attainment in that form impossible.' 

No satisfactory explanation has been provided of the legal difficulties seen by 
the Minister. In fact, the Director of Legal Services sees no reason why this 
should be so. Clarification on this point is being sought from the Minister. 

If the gas tax remains at a set cents per gallon or rises with some indefinite rate 
of inflation set by the Province from year to year, the revenues from the gas tax 
and hydro surcharge are unlikely to fund the entire regional share of the transit 
deficit. With the gas tax set at 3% (or 4%)of gas sales revenue, there is much less 
likelihood of having to draw on the property tax, although that is still a possibi- 
lity. The analysis conducted by City staff employs some more conservative assump- 
tions about the future than the GVRD estimates , and is shown in Appendix 1, and the 
property tax is required to support transit in 1984. 

Staff feel that the issue of an escalating gas tax revenue Is critical for the 
success of the new cost-sharing formula, to the point where it is felt that unless 
the gas tax revenue is ensured at an adequate escalation rate, it Is recommended 
that no sharing formula be approved. 
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The GVRD Transit Negotiating Sub -Commit tee has stated that the proposed cost- 
sharing provisions are as good. If not better, than any In North America. In 
a recent Road and Transportation Association of Canada Conference document, the 
Province of Quebec was recorded as paying 45-55% of operating deficit, while 
the Province of Ontario paid about 14% of the operating cost. The proposed 
formula has the Province paying 2/3 of the operating deficit and about 43% of 
I lie opera I ing cost . 

ORGANIZATION OF THE TRANSIT FUNCTION 

The Provincial Urban Transit Authority Act and Regulations provide for various 
relationships and responsibilities between the different levels of government. 
During the recent negotiations, these Inter-relatlonshlps were further clarified. 
Essentially, the organization, as presently understood. Is summarized below: 

Provincial Cabinet 

The Cabinet retains control over the transit function by having final approval 
authority over the capital and operating budgets. This provides a degree of 
control consistent with the two-thirds Provincial contribution to the operating 
deficits . 

Urban Transit Authority Board 

The UTA Board Is created by the Province and represents both the Provincial and 
local Interests since all members are local politicians. Its basic responsibili- 
ties are to monitor and review transit service plans within each region and coordi- 
nate transit plans and services between regions. It also negotiates on behalf of 
the Province various agreements, undertakes the necessary audits to ensure that 
the agreements are carried out, and undertakes various technical studies of a 
general nature as required by the municipality. 

Commission 

The new proposal Includes no provision for a Transit Commission for the Lower 
Mainland. The duties for a Commission as provided by the UTA Act would be shared 
to some extent between the GVRD and the UTA. Elimination of a Commission for the 
Lower Mainland appears to represent a positive step In that It eliminates confusion 
and duplication created by another group of decision-makers. It does, however, 
restrict the City's Influence In transit and LRT matters as the City's vote In the 
GVRD Is about 35% now and dropping. 

Metropolitan Transit Operating Company (MTOC) 

The MTOC has been established to take the place of B.C. Hydro as the operating 
company. Its responsibility will be to provide the transit service and ensure 
that there Is performance according to the operating agreements. The Board of 
Managers for the MTOC will be selected jointly by the GVRD and the Urban Transit 
Authority and will consist of people experienced In management and transit. The 
function of the Board will be to provide managing. direction for the operating 
company and to select the general manager. 

Municipality 

The Municipality, as defined under the UTA Act, will be the Greater Vancouver 
Regional District. As a result, the GVRD Board will establish policies and 
direction for transit services In the Lower Mainland. The major part of the 
GVRD's responsibilities will be to establish levels of service, operating plans, 
service expansions and cutbacks and fare policies. 

Local Municipalities 

The role of the local municipalities Is not defined under the Act or any dis- 
cussions to this point In time. They would, however, retain Input to the decision- 
making process, based on their political representation on the GVRD. 
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Finalization of Transit Responsibilities 

If the GVRD Board decides to take on the transit function, the duties and respon- 
sibilities will be defined in the Letters Patent and the Transit Service Agreement. 
It is anticipated that these documents will be drafted and executed in the next 
few weeks along the cost-sharing and organizational framework noted above. Current 
schedules provide that B.C. Hydro will likely be responsible for transit operation 
until March 31st, 1980, At that time, the Metropolitan Transit Operating Company 
will assume responsibilities for operations and the GVRD will become responsible 
for transit along the lines established in the Transit Service Agreement and the 
Letters Patent. 

Attachment B lists the various Municipal and Authority responsibilities under the 
Transit Service Agreement. As noted above, the Municipality (GVRD) retains the 
key role in establishing transit services for the Lower Mainland. The Urban 
Transit Authority, on the other hand, retains a coordinating and monitoring role. 

Two other points are worth noting about the current arrangement for transit 
services . 

1. Custom transit services for the handicapped are not included as a part of these 
agreements. Handicapped transit services are currently being re-examined and 
proposed policies must await approval by the Lieutenant-Governor in Council. 

2. It was cautioned that dramatic changes should not be expected in the provision 
of transit services for the first couple of years. This is due to the number 
of matters which require attention in the operating company. 

Comments on the Organization 

The Urban Transit Authority Act and subsequent negotiations create an organizational 
framework which establishes some very complicated inter-relationships. The arrange- 
ment is unique among transit properties in Northern America and provides a difficult 
format for managing the transit function. Changes in the organizational framework 
recently negotiated are noted below: 

1. The Transit Commission has apparently been eliminated in the Lower Mainland, 
reducing complexity. 

2. The Municipality (GVRD) will be given the responsibilities necessary to provide 
decision-making in the provision of transit services. 

3. A labour negotiating committee with representation from the GVRD, Provincial 
Government and the Operating Company is created to oversee and to ratify all 
labour negotiations. This committee will be responsible for ensuring that 
labour costs, which represent the single most costly item, are kept at a fair 
and equitable level, 

4. The GVRD retains some control over the operating company by helping to select 
the Board of Directors. Further work is needed in this area by creating an 
operating agreement which requires the company to measure and report on its 
performance under the terms of the agreement. 

Local Representation on the Transit Function 

Although the role of the local municipalities has not yet been defined, it is clear 
that the City of Vancouver is less represented than the current arrangement. In 
the past, the City has dealt with B.C. Hydro directly on such matters as routes, 
programs, additional services, bus stop locations and many other transit issues, 
with Council approval required on these matters. Although the City was not able 
to accomplish all of its objectives related to transit, many worthwhile services 
such as the False Creek service, 49th Avenue crosstown, FreeBus , etc. were imple- 
mented. The new arrangements will require the City of Vancouver to negotiate with 
the GVRD. The City will then be represented in the final decision process to the 
extent of its representation on the Board. The City's current representation is 
35%, but will be less in the future. 
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I The need to have strong local representation in the transit planning and operating 
i decision process is particularly important in Vancouver . Transit plays an im- 
portant role in providing a balanced transportation system, as indicated by the 
following statistics: 

! 1. 60% of the transit trips within the Lower Mainland transit service area occur 

I entirely within the City of Vancouver. In addition, 85% of the transit trips 

either start or end (or both) within Vancouver. 

■ 2. Vancouver generates approximately 225 000 weekday transit trips, which account 
for .55 weekday transit trips per capita. This amounts to twice as many rides 
per capita as any other community in the Lower Mainland. 

3. Over 45% of the Vancouver ridership do not hold valid driver's licenses, which 
is an indication of captive riders with limited alternate means of transpor- 

1 tation. 

! 
i 

The 35% or smaller vote in the GVRD does not seem to give the City a voice commen- 
surate with the importance of transit outlined above. Council has previously 
recognized the role of transit in providing a balanced transportation system within 

I Vancouver. Council has adopted several policy statements in the past which serve 

I to encourage the maximum use of transit and divert travel from cars to transit. 

I In addition to the significant role transit plays in Vancouver, the residents of 
the City will contribute a large proportion of the fare-box revenues and other 

i taxes to fund the deficit. As a result, the City should ensure that it has good 
representation in order to ensure that its policies and programs are achieved. 

In order to achieve good local involvement, several aspects should be incorporated 
into the decision-making process. These aspects are summarized below: 

I 

1. The decision process should allow time to provide the local Councils an 
opportunity to review and recommend actions to the GVRD Board on transit 
matters. This local review role should occur prior to consideration by the 
GVRD Board. Council should also retain approval on certain items which go 

to the GVRD Board. For example, approval of new routes or service extensions, 
transit stops, and transit priority measures involving traffic control, should 
remain at the local level. In addition. Council should retain an advisory role 
on service modifications, budgets, agreements, capital and operating plans and 
specific proposals involving fares, studies, etc. 

2. A technical committee should be formed from the various staffs of the local 
municipalities to provide input into the GVRD decision-making process and 
this should be constituted formally as is the technical committee of planning. 
This technical committee could help ensure that various inputs from the 
local municipalities are coordinated. In addition, a central forum of 
technical representatives is needed to provide a technical and administra- 
tive review function and as a mechanism to formulate policy choices for the 
decision makers. The technical committee would report to the GVRD 

Board on all matters requiring major policy decisions, but its members would 
also be responsible to their local municipalities or cities through their 
normal staff positions. 

3. In order to ensure that transit services are allocated in the Lower Mainland 
on a fair and equitable basis, a formula or agreed upon criteria is required 
to allocate transit services objectively. Without a formula or specific 
criteria for service additions and deletions, the allocation of service 
could become a very time-consuming process, leading ultimately to poor 
decisions. This could result in an ineffective system, providing poor 
service or unneeded service with large deficits. Objective criteria based 

on needs within the available resources must be used to evaluate and allocate 
new or existing transit services. Obviously, creation of such criteria will 
be a complex and controversial matter which the noted technical committee 
should address as soon as it is formed. 

It is important to ensure that the retention of local powers, whether on an 
approval or advisory basis, and the formation of a technical committee should be 
incorporated into the Letters Patent. This will help to ensure local input and 
enable transit services to be allocated in a manner consistent with local policies 
and objectives. 
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Board of Acaministration , February 5, 1971 (FINANCE - 2) 

2 . CFMM Committee on Municipal and Regional 

Information Management - Meeting in Montreal 

Your Board has received the following report from the 
Director of Finance: 

"Last week, the Executive of the Canadian Federation of Mayors 
and Municipalities approved the formation of a CFMM Committee 
on Municipal and Regional Information Management. It will be 
a sub-committee of the Federation's Urban Management Committee. 

The formation of the Committee is in recognition of the 
steadily increasing demand by policy makers and management 
for more and better information for municipal decision making, 
plus the increasing cost of acquiring, storing and retrieval 
of the information in an environment that is becoming steadily 
more complex . 

The Committee is holding its first annual Conference-Seminar 
in Montreal on March 25-27, 1971, and the Deputy Director 
of Finance has been asked to present a paper to the Conference 
on the Urban Simulation Model being developed by the City, 
Regional District and U.B.C. The range of subjects to.be 
dealt with at the Conference-Seminar is wide and of definite 
interest to the City. Other speakers include J. Lucien 
Saulnier, Chairman of Montreal City Council; Roderick O. 
Symmes, Director of the USAC Project for the U.S. Government, 
a project involving six U.S. cities developing new concepts 
and practical information technology systems for municipal 
government, using Federal funds; the Hon. Robert K. Andras, 
Minister without Portfolio; and numerous other speakers, 
primarily senior municipal officials . 

I recommend that the Deputy Director of Finance be authorized 
to attend the Conference-Seminar in Montreal, held under the 
auspices of the CFMM as noted above, on March 25-27, 1971 
(at which he will present a paper on the Vancouver Simulation 
Model) . Further that approval of three days leave of absence 
with pay and a cost of $520, be granted." 

Your Board RECOMMENDS that the recommendations of the 
Director of Finance be adopted. 

3 . Gastown/Chinatown Over-all Studies - 
Staffing Matters 

The Director of Planning reports as follows : 

"A detailed report to Council dated June 12, 1970, dealt with 
the above matters. The report made proposals for appropriate 
zoning policies; detailed design improvements; the establish- 
ment of a Project and Co-ordinating Office within Gastown, etc. 
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RECOMMENDATIONS 


The Director of Finance and the City Engineer recommend: 

A. That the proposed 1/3 Local - 2/3 Provincial cost-sharing formula be approved; 

B. That gas revenues be based on a gas tax which escalates in line with the 
cost of living or preferably at 3 percent of the total gas revenues; 

C. That local municipal councils retain existing approval rights on new 
routes, service extensions, transit stops and transit priority measures 
involving traffic control; 

D. That a technical committee be formed from the staffs of local munici- 
palities to provide input into the GVRD decision-making process and that 
this be formally incorporated into the Letters Patent; and 

E. That criteria be derived to allocate transit services objectively by 
this technical committee for approval by the GVRD." 

The City Manager RECOMMENDS that the recommendations of the Director of 
Finance and the City Engineer be approved. 


FOR COUNCIL AGION SEE PmS).A.ilJ2P'^ 


REPORT TO COUNCIL 
STANDING COMMITTEE OF COUNCIL 
ON 

TRANSPORTATION 


September 27, 1979 


A meeting of the Standing Committee of Council on 
Transportation was held on Thursday, September 27, 1979, in the 
No. 1 Committee Room, third floor. City Hall, at approximately 
3:30 p.m. 


PRESENT: Alderman W. Kennedy, Chairman 

Alderman D. Bellamy 

Alderman H. Boyce 

Alderman H. Rankin 

ABSENT: Alderman M. Harcourt 

COMMITTEE CLERK: E. Bowie 


RECOMMENDATION 

1. Blenheim Street - Request for Stop Signs 

Following a request from the Blenheim Street Residents ' 
Association (previously circulated and on file in the City Clerk's 
Office) for a number of four-way stop signs to be installed along 
Blenheim Street to reduce vehicular speeds, surveys were under- 
taken by the Engineering Department and as a result, the Committee 
had for consideration a Manager's Report dated September 13, 1979 
(on file in the City Clerk's Office), in which the City Engineer 
reports on the role of Blenheim Street in the street system, 
reviews the accident history from 1974 to 1979 (April) , presents 
an analysis of speed studies undertaken and puts forth recommend- 
ations on the residents' requests. 

Mr. Henderson of the Engineering Department, with the aid of 
a map of Blenheim Street, detailed for the Committee the various 
points put forward in the report. 

Blenheim Street was previously classified as a primary arterial 
but as part of the Local Area Planning process in Kitsilano 
Conversion Areas, Council on July 26, 1977, after review, revised 
the classification of Blenheim Street to become a secondary arterial 
south of Broadway and a neighbourhood collector street north of 
Broadway . 

Data collected from speed checks taken during the afternoon 
base period, afternoon rush hour and evening shows that speed 
violations are occurring. 

Staff Sergeant K. McLarty of the Police Department was present 
and reported that during a three day period of speed monitoring, 
36 traffic violations were issued; 34 for excess speed and 2 for 
stop signs. The average speed of vehicles compared with the data 
of the Engineering Department. 

In their letter, the Blenheim Street Residents' Association 
had requested four-way stops specifically at 21st, 24th, 29th, 
33rd, 37th and 43rd Avenues, and a marked crosswalk on Blenheim 
Street at 16th Avenue. 
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Report to Council 

Standing Committee on Transportation 
September 27, 1979 

Clause 1 continued 


The report states that while a stop sign is a very important 
traffic control device used to denote right-of-way and to minimize 
accidents at problem locations, overuse can cause a general 
deterioration of respect for this sign. Where stop signs have 
been installed in an attempt to control speeding, experience in 
Vancouver and elsewhere has shown that: 

a) 60-80% of motorists do not stop, and many barely 
slow down, thus breeding disrespect for stop signs 
in general; 

b) drivers quickly accelerate back to speed, so that 
average speeds a block away are not reduced; in 
fact, studies found that drivers actually travel 
slightly faster out of frustration; 

c) noise levels are increased due to braking and 
acceleration, and complaints may increase; 

d) traffic volumes are not reduced. 

The report states that during a recent review for a pedestrian 
actuated signal at 16th and Blenheim, it was found that because of 
the few pedestrians and large gaps in traffic, a pedestrian signal 
at this location could not be supported, and since this intersec- 
tion does not meet the criteria for a marked crosswalk, it was 
recommended that no further action be taken. 

The report concludes with the following recommendations : 

1) That no action be taken on the request of the 
Blenheim Street Residents ' Association to install 
stop signs on Blenheim as a means of controlling 
speeding or on marking a crosswalk across 16th 
Avenue at Blenheim Street. 

2) That the existing two-way stop signs stopping 
33rd Avenue traffic at Blenheim be re-arranged 
to stop Blenheim traffic and provide a through 
routing on 33rd Avenue between MacKenzie and 
Dunbar . 

3) That there be periodic speed enforcement by 
the Police Department along Blenheim. 

Ms. Christina Nichol and Mr. Bob Lannan of the Blenheim Street 
Residents' Association were present and spoke to the Committee 
regarding their reasons for requesting the four-way stop signs on 
Blenheim. 

Ms. Nichol refuted various statements in the Manager's Report 
before the Committee and in particular items (a) to (d) , dealing 
with stop signs. She also spoke in opposition to the proposal 
to reverse the two-way stop signs at Blenheim and 33rd. 

Mr. Lannan quoted from a newspaper article regarding a three- 
car accident at Blenheim and 33rd, caused by a speeding car. He 
also stated that he agreed it was unrealistic to expect police 
surveillance in this area on a continuous basis, and suggested 
that fines as well as points might have more effect in slowing 
traffic . 
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Report to Council 

Standing Committee on Transportation 

September 27, 1979 (I - 3) 

Clause 1 continued 


He commented on the list of intersections where stop signs had 
been requested, stating that while all of Blenheim has problems, 
these were the specific locations monitored. 

The Committee, while agreeing that there were problems with 
excess speed in this location, and acknowledging the rightful 
concern of the residents, expressed concern that a proliferation 
of stop signs could divert traffic to other residential streets in 
the area, thereby causing additional problems in enforcement. 

It was suggested that the Provincial Governement be urged 
to reinstate fines in addition to the point system as a deterent 
to speed violations . 

Following further discussion, the Committee 

RECOMMENDED 

A. THAT four-way stop signs be installed at the 
intersection of Blenheim Street and 33rd Avenue, 
and further that the Engineering Dep artment 
monitor the effectiveness of this measure in 
controlling speedi ng and report back in si x 
months . 

B. THAT, in addition to the present point system. 
Council urge the Provincial Government to 
reinstate fines for traffic speed violations. 


* * * * * 


The meeting adjourned at approximately 4:30 p.m. 
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CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 


A regular meeting of the Council of the City of Vancouver was 
held on Tuesday, October 30, 1979, in the Council Chamber commencing 
at approximately 2.00 p.m. 


PRESENT ; Mayor Volrich 

Aldermen Bellamy, Boyce, Ford, 

Gerard, Harcourt, Kennedy, 
Little, Marzari, Puil 
and Rankin 


CLERK TO THE COUNCIL; R. Henry 


PRAYER 

The proceedings in the Council Chamber were opened with 
prayer offered by the Civic Chaplain, Major H. Tilley, of the 
Salvation Army. 


"IN CAMERA" MEETING 

The Council was advised there were matters to be considered 
"In Camera" later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Ford, 

THAT the Minutes of the following meetings be adopted; 

Regular Council (except "In Camera" portion) of 
October 16, 1979 

Special Council (Public Hearing) of October 16, 
1979 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Ford, 
SECONDED by Aid. Bellamy, 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Volrich in the Chair. 


- CARRIED UNANIMOUSLY 
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DELEGATIONS 


1. Trident Nuclear Submarine 
and Missile System 

Council had previously approved a request from the Pacific 
Life Community to address it on the Trident Nuclear Submarine and 
Missile System at Bangor, Washington. Mr. Ron Irons addressed 
Council on behalf of the group and read from a circulated brief. 
The group was requesting Council to support a resolution that the 
United States discontinue development of the Trident Nuclear 
Submarine base at Bangor, Washington. 

MOVED by Aid. Bellamy, 

THAT the representation from Mr. Ron Irons, on behalf of 
Pacific Life Community be received and no further action be 
taken. 

- CARRIED 

(Aldermen Boyce, Ford, Harcourt, Marzari, and Rankin 
opposed. ) 


2. Show Cause Hearing - 
Traveller's Hotel, 
57 West Cordova Street 

At a 'show cause' hearing on the Traveller's Hotel on September 
18 , 1979, Council, having heard representation from the counsel for 
Mr. Setynski, operator of the hotel , deferred the 'show cause' 
hearing on the beer parlour of this hotel for four weeks pending a 
further report from the Police Department and the Director of Permits 
and Licenses on the management of this beer parlour. 

Before Council was a City Manager's report dated October 23, 
1979 in which the Manager submitted for consideration a report of 
the Director of Permits and Licenses and the Police Department on 
the management of the Traveller's Hotel beer parlour. 

Mr. N. Wexler, counsel for the operator of the hotel addressed 
Council and read from a circulated brief. He submitted that 
management of the hotel has improved significantly and that the 
operator is making every effort to comply with requests from City 
staff. 

Inspector Grierson agreed that the operator has made a number 
of improvements with resultant upgrading of management. 

MOVED by Aid. Kennedy, 

THAT Council take no action to suspend the beer parlour license 
of the Traveller's Hotel, 57 West Cordova Street, subject to a 
report back from staff in three months' time or earlier should 
circumstances warrant. 

- CARRIED 

(Alderman Ford opposed.) 


3. 354 3 Point Grey Road - 
D.P.A. No. 84725 


Council on October 16, 1979 deferred consideration of a City 
Manager's report dated October 12, 1979 on a development permit 
application to add to and alter the existing one family dwelling 
at 3543 Point Grey Road to permit Mrs. R. Buzzard of 3539-41 Point 
Grey Road an opportunity to speak to this matter. 


Cont'd. 
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DELEGATIONS (Cont'd.) 


354 3 Point Grey Road - 
P.P. A. No. 84725 (Cont'd.) 

Mrs. Buzzard addressed Council and read from a circulated 
brief in which she detailed the history of development of the 
dwellings at 3539-3561 Point Grey Road. She also circulated photo- 
graphs illustrating location of the various dwellings on their lots 
and requested Council not approve the development permit application 
for 3543 Point Grey Road. 

Mr. Briant, one of three persons who recently purchased 
Mrs. Buzzard's property also addressed Council and endorsed her 
comments. Mr. Street, counsel for the applicant requested that 
Council take no action to deter approval of the development permit 
application for 3543 Point Grey Road. 

MOVED by Aid. Boyce, 

THAT the Director of Planning be advised that it is Council's 
wish that he not approve Development Permit Application No. 84725 
for 3543 Point Grey Road. 

- LOST 

(Aldermen Hcllaniy, Gcjrarc), ilarcourL, Kcjnnedy, I,i1t Icj, 
Marzari, PuJ 1 , Rankin and t\\o. Mayor opposed.) 

Reference was made to a City Manager's report of August 10, 
1979 on reporting development permit applications on the north side 
of Point Grey Road. At that time Council approved the recommendation 
of the City Manager 

"THAT only Development Permit Applications for conditional 
uses and requests for special relaxations be reported to 
Council or the Planning and Development Committee as 
appropriate, after the applications have been processed 
but before approval." 

MOVED by Aid. Boyce, 

THAT Council's action of August 14, 1979 with respect to 
"reporting development permit applications on the north side of 
Point Grey Road" be amended and approved as follows: 

"That only Development Permit Applications for 
conditional uses and requests for special relax- 
ations be reported to Council * for consideration 
and advice as appropriate, after the applications 
have been processed but before approval." 

- LOST 


(Aldermen Bellamy, Gerard, llarcourt, Kennedy, Little, 
Puil and the Mayor opposed.) 


*underlining denotes amendment 


Council took no further action on this matter. 
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UNFINISHED BUSINESS 


1. Transit Cost-Sharing and 
Organization Proposals 

Council on Tuesday, October 16, 1979, when considering a City 
Manager's report dated October 11, 1979 on Transit Cost-Sharing and 
Organization Proposals deferred a motion by Alderman Bellamy to 
approve the recommendations of the City Manager in this report with 
amendment and resolved to request the G.V.R.D. to defer for ten days 
the decision on the proposed transit cost-sharing and organization 
formulas to permit the hearing of delegations. 

In a memo dated October 26, 1979 before Council this day, the 
City Clerk advised that the G.V.R.D. did not accede to the City's 
deferral request. However, the G.V.R.D. held a special meeting on the 
evening of Tuesday, October 23, 1979 to hear submissions from the 
public on transit cost-sharing to which the organizations which had 
requested to address Council were encouraged to make their 
submissions . 

The G.V.R.D. on October 24, 1979 approved the Provincial 
Government's transit cost-sharing and organization proposals. 

MOVED by Aid. Bellamy, 
THAT 

A. The proposed 1/3 Local - 2/3 Provincial cost- 
sharing formula be approved; 

B. Gas revenues be based on a gas tax which 
escalates in line with the cost of living or 
preferably at 3 percent of the total gas revenues. 

- CARRIED 

(Aldermen Boyce, Marzari, Puil, and Rankin opposed.) 

MOVED by Aid. Bellamy, 
THAT 

C. Local municipal councils retain existing approval 
rights on new routes, service extensions, transit 
stops and transit priority measures involving 
traffic control; 

D. A technical committee be formed from the staffs of 
local municipalities to provide input into the 
G.V.R.D. decision-making process and that this be 
formally incorporated into the Letters Patent; and 

E. Criteria be derived to allocate transit services 
objectively by this technical committee for approval 
by the G.V.R.D. 

AND FURTHER THAT the G.V.R.D. be requested, at this time, 
to include custom transit services for the handicapped in the 
Letters Patent and the negotiating agreement with a special cost- 
sharing formula of no more than 10% of fare box revenues. 

- CARRIED UNANIMOUSLY 


Council recessed at 3.55 p.m. to reconvene at 4.20 p.m. 
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CITY MANAGER'S REPORTS 


D. MANAGER'S REPORT 

(October 26, 1979) 

Gastown Community Action Plan 

Members of the Gastown Historic Area Co-ordinating Committee 
addressed Council in support of the Committee's report "Gastown 
Community Action Plan" dated October 1, 1979. Mr. P. Boname, 
Consultant to the Committee in preparation of this plan also 
addressed Council and urged it to approve the Committee's recommend- 
ations detailed in its report of October 1, 1979. 

MOVED by Aid. Kennedy, 

THAT the recommendation of the City Manager, as contained 
in this report, be approved. 

- CARRIED UNANIMOUSLY 


UNFINISHED BUSINESS (Cont'd.) 

3 . Harbour Park Development 

Council on August 28, 1979 deferred recommendations A, B and 
D of the Planning and Development Committee of August 16, 1979 
pending further discussions with the Park Board and the hearing of 
delegations. Council approved recommendation C of the Committee. 

Subsequently, an informal meeting of Council and the Park 
Board was held on October 9, 1979 when delegations were heard. On 
October 15, 1979 the Park Board resolved that it express to City 
Council its support for development of the Harbour Park site within 
the Interim Meadow Concept Plan, and request Park Board staff to 
proceed with design and cost estimating of the landscape component 
of the project in consultation with appropriate civic departments. 

In a memo dated October 26, 1979 (before Council this day) , 
the City Clerk advised that Council approval of the deferred 
recommendations of the Standing Committee on Planning and Development 
is necessary so that negotiations can commence with the Federal 
Environment Ministry, the National Harbours Board, Harbour Ferries 
and others on the detailed alignment, design and cost-sharing, so 
that long term leases for the marina (s) can be drawn up. 

MOVED by Aid. Harcourt, 

THAT the following recommendations of the Standing Committee 
on Planning and Development contained in this report dated August 
16, 197 9 be approved: 

A. That the request from the Park Board for 
immediate care and custody of the entire 
Harbour Park site not be approved at this time. 


B. That the Park Board be requested to prepare 

a plan and detailed cost estimates for interim 
development of the area with limited planting 
of trees and shrubs in sympathy with the "Interim 
meadow" concept. 

D. That the "substantial improvements" option described 
in this report be approved and that City officials 
be authorized to negotiate with Harbour Ferries Ltd., 
the Federal Ministry of the Environment re funding 
options, the National Harbours Board, and such other 
Government authorities whose approval is required 
in order to successfully finance and achieve this 
option. 


- CARRIED UNANIMOUSLY 
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MOTIONS 


1. Civic Theatres 

MOVED by Aid. Little, 
SECONDED by Aid. Gerard, 

THAT WHEREAS in advertising of films being shown in theatres 
in Vancouver there is a system of classification to identify films 
which are not considered in the class of general family viewing; 

AND WHEREAS in the Civic Theatres, there is no such 
classification but performances are scheduled in these theatres 
which are not in the category of 'family' entertainment; 

THEREFORE BE IT RESOLVED THAT the Council request that the 
Vancouver Civic Theatres Board advise on steps which can be taken 
to inform the public of theatre performances which are not in the 
category of 'family' entertainment. 

- CARRIED 

(Aldermen Ford, Harcourt, Marzari, Puil and Rankin opposed.) 

At this point in the proceedings Alderman Kennedy left 
the meeting. 

UNFINISHED BUSINESS (Cont'd.) 

2. Deferred Grant Appeal - 
Native Street Workers Project 

o 

Council on April 24, 1979 having heard an appeal from 
Mr. E. R. Ducharme of the Native Street Workers Project on its 
decision to not approve a grant to this project, deferred 
consideration of the appeal until after the Provincial election 
when the Mayor was requested to discuss funding of the project with 
the Minister of Human Resources. 

Before Council this day was a memorandum of the City Clerk 
dated October 22, 1979 attaching a letter dated October 4, 1979 
from the Provincial Human Resources Minister advising the Ministry 
is unable to fund this project. 

MOVED by Aid. Little, 

THAT this whole matter be referred back to the Community 
Services Committee for further consideration. 

- CARRIED 

(Aldermen Boyce and Puil opposed.) 
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Board of Administration, February 5. 1971 (FINANCE - 3) 

Clause No. 3 (Cont'd.) 

Two temporary employees were authorized to assist in this 
work - one a Planning Analyst for a period of one year, and 
the other a Planning Assistant II for a period of six months. 
The term of employment for the Planning Assistant II will 
expire on January 31, 1971. However, the architectural/ 
historical, transportation/parking, social, and economic 
sub-studies are more complex and involve greater work than 
was originally estimated. The services of the Planning 
Assistant II are of the utmost importance in continuing 
these studies. 

It is therefore recommended that authority be granted to 
extend the services of the Planning Assistant II to May 31, 
1971, at a cost of $2,200 and that this sum be approved in 
advance of approval of the 1971 Planning Department budget. 
The effect of this is to increase the total budget for the 
project for 1970 and 1971 from $13,000 to $15,200." 

Your Board RECOMMENDS that the foregoing report of the 
Director of Planning be endorsed. 

4. Lease of The Queen Elizabeth Theatre 
Parking Garage - and - 
Increase in Evening Parking Rate 

The Manager of The Queen Elizabeth Theatre reports as 

follows : 

"(a) Clause 6(b) of the Lease between the City of Vancouver and 
Metro Parking Limited dated December 3, 1968, reads, 
'during the month of January in each of the years 1970 
and 1971 the Manager shall examine the operating expenses 
of the Lessee and he shall then report to Council the 
anticipated operating expenses of the Lessee for the 
current year. The Council shall finally determine 
whether the operating expenses of the Lessee for that 
year should be increased or decreased accordingly, and 
that clause shall be amended to give effect to the 
Council's decision.' 

On February 3, 1970, Vancouver City Council adopted the 
report of the Board of Administration recommending that 
the allowable garage expenses for the year 1970 be 
$18,3 50. Actual expenses for the year amounted to 
$17,267. The Theatre Manager recommends that the allow- 
able operating expenses for the Garage for the year 1971 
remain at $18,350. 

(b) When The Queen Elizabeth Theatre opened in 1959, the 

evening parking rate was set at 75C. Now, almost twelve 
years later, with operating costs greatly increased, the 
Theatre Manager recommends that the evening parking rate 
be increased to $1.00 with effect from February 15, 1971. 
The Vancouver Civic Auditorium Board approved of this 
increase at its meeting on January 8, 1971." 

Your Board RECOMMENDS adoption of the Theatre Manager's 

report . 
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COMMUNICATIONS OR PETITIONS 


1 . Boundary Road Improvement Project 

Council noted letters from La Petite Maison Housing Co-operative 
and Champlain Heights Planning Advisory Committee, dated October 
9th and 16th respectively, requesting to address Council at an 
evening meeting, on the Boundary Road Improvement Project. 

A footnote from the City Clerk advised that a report on 
noise abatement measures and landscaping of the Boundary Road 
Improvement Project will be before Council in late November. 

MOVED by Aid. Boyce 

THAT the delegation requests be approved for hearing at an 
evening meeting of Council, when the report on noise abatement 
measures and landscaping of the Boundary Road Improvement Project 
is before it. 

- CARRIED UNANIMOUSLY 


2 . A ppointment of Civic Chaplain 

In a memorandum dated October 19, 1979, the Mayor recommended 
that the Reverend J. A. McCardle of the Church of the Immaculate 
Conception, be appointed Civic Chaplain for the months of 
November and December, 197 9. 


MOVED by Aid . Harcourt 

That the Reverend J. A. McCardle of the Church of the Immaculate 
Conception be appointed Civic Chaplain for the months of November 
and December, 1979, as recommended by the Mayor in his memorandum 
dated October 19, 1979. 

- CARRIED UNANIMOUSLY 


3. Air Pollution - Burrard 
Inlet Basin 


The Corporation of the District of Burnaby, in a letter 
dated October 17, 1979, advised Council of its adoption of a 
number of Notices of Motion, and requested that Vancouver City 
Council advise it of any action taken on these motions. 

MOVED by Aid. Marzari 

THAT Council concur with the following resolutions of the 
Burnaby Municipal Council: 

1. That Burnaby Municipal Council petition the Minister of 
the Environment, the Honourable K.R. Mair to have the 
Province of British Columbia enact legislation that would 
give the Director, Air Pollution Control, Greater 
Vancouver Regional District, the authority to restrict 
any increase of industrial air pollution sources in 
Burrard Inlet Basin unless it can be shown by the Greater 
Vancouver Regional District that the total emission of 
contaminants in the Burrard Inlet Basin will not be 
increased nor the ambient air quality be adversely 
affected, and further, that the Director be asked to 
exercise that authority referred to: 

2. That Burnaby Municipal Council send a letter to each 
Municipality bordering Burrard Inlet asking their endorse- 
ment of the foregoing resolution: 

3. That Burnaby Municipal Council request the Director, Air 
Pollution Control , Greater Vancouver Regional District, to 
notify this Council in future of any increase in industrial 
air pollution sources in the Burrard Inlet Basin: 

Cont 'd . . . . 
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COMMUNICATIONS OR PETITIONS (Cont'd.) 

Air Pollution - Burrard 
Inlet Basin (Cont'd) 

4. That the Director, Air Pollution Control, Greater Vancouver 
Regional District, inform this Council of methods presently 
being implemented to improve air quality in the Burrard 
Inlet Basin and the long range strategy planned to improve 
air quality in this basin. 

- CARRIED 

(Aid. Gerard opposed) 


MOVED by Aid. Marzari 

THAT Council concur with the following resolutions of the 
Burnaby Municipal Council: 

A. That Burnaby Municipal Council petition the Greater 
Vancouver Regional District and the Provincial 
Government for improved public transit in the Burrard 
Inlet Basin as soon as possible and that serious 
consideration be given to operating the public transit 
system with (clean) electrical power: 

B. That Burnaby Municipal Council request all other Burrard 
Inlet Municipalities to endorse this proposal. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Harcourt 

THAT the following resolution be received and referred 
to the City's Energy Conservation Officer: 

That Burnaby Municipal Council instruct staff to 
report to Council on ways and means by which this 
contribution can be significantly reduced, i.e. 
conversion to solar heating or electric heating, 
heating conservation measures, etc., and suggestions 
for implementing these alternatives; and 

Further that Burrard Inlet Municipalities be 
requested to consider similar action. 

- CARRIED UNANIMOUSLY 


4 . December Shopping Hours 

Council noted a letter dated October 22, 1979, from the 
General Manager, Retail Merchants Association of Canada, requesting 
that Council repeal the by-law permitting stores to remain open 
until 9:00 p.m. every night in December. The Association 
requested an opportunity to address Council on this matter. 

MOVED by Aid. Rankin 

THAT the delegation request from the Retail Merchants 
Association of Canada, be approved. 

- CARRIED UNANIMOUSLY 


Regular Council, October 30, 1979 


9 


COMMUNICATIONS OR PETITIONS (Cont'd.) 

5. Proposed Sign: 

1 102 E. Georgia Stre et 

In a letter dated October 12, 1979, the President oF Stork- 
Babyland Diaper Service protests a ruling of the Director of 
Permits and Licenses that the Company not be permitted to paint 
its name on its place of business. Council noted the City 
Clerk has requested a joint report on this matter from the 
Director of Planning and Director of Permits and Licenses. 

MOVED by Aid. Little 

THAT the delegation request from Stork-Babyland Diaper Service 
be approved for hearing when the report from the Directors of 
Planning and Permits and Licenses is before Council. 

- CARRIED UNANIMOUSLY 


6. Appeal re Board of Variance 
Decision on property at 
2648 Cambridge Street 


Before Council was a letter dated September 22, 1979, from 
Mr. P. Ceklaj, requesting an opportunity to address Council to 
request it to urge the Board of Variance to re-hear his appeal 
with legalycounsel present. (The Board of Variance on September 
12, 197^1 disallowed Mr. Ceklaj 's appeal with respect to his 
building at 264 8 Cambridge Street.) 

MOVED by Aid. Rankin 

THAT the request of Mr. P. Ceklaj, to appear before Council 
as a delegation, be approved. 

- LOST 

(Aid, Bellamy, Boyce, Ford, Gerard, Little, Puil 
and the Mayor opposed) 


7. Cassiar/Hastings Intersection 
and Related Blockades 


Council noted a letter from the City Clerk of the City of 
North Vancouver, advising of the following resolutions passed by 
the North Vancouver City Council on October 22, 1979: 

1. THAT North Vancouver City Council appeal to 
the City of Vancouver to reconsider its 
decision to limit the access and exit from 
Cassiar Street because of the delays in 
traffic suffered by North Shore residents 
using the Second Narrows Bridge. 

2. THAT the Minister of Highways be requested 
to proceed with an underpass of the Trans 
Canada Highway under Hastings Street. 


MOVED by Aid. Bellamy 

THAT the letter dated October 22, 1979, from the City of North 
Vancouver, regarding the Blockades in the vicinity of the Cassiar/ 
Hastings intersection be received. 

- CARRIED UNANIMOUSLY 


Regular Council, October 30', 1979 

COMMUNICATIONS OR PETITIONS (Cont'd.) 

! 
I 

j 8. Human Rights Commission's Investigation 
- E.B. Misty Inc. 


The President of the Black Solidarity Association, in a 
letter dated October 26, 1979, requested an opportunity to 
address Council when the results of the Human Rights Commission's 
Board of Enquiry against E. B. Misty Inc. is before it. 

In a footnote the City Clerk advised that on March 13, 1979, 
Council heard a delegation from the Black Solidarity Association, 
approved certain recommendations from the Chairman of the Council 
Committee on Community Services, and resolved: 

'THAT the representation, and the brief from the organization, 
be received and the brief be considered when Council has 
received the decision of the Human Rights Commission's 
investigation currently under way.' 

MOVED by Aid. Rankin 

THAT the delegation request be approved and the President 
of the Black Solidarity Association appear before Council when 
the results of the Human Rights Commission's enquiry are being 
discussed . 

- CARRIED UNANIMOUSLY 
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The Mayor requested that, when the judgement 
of the Human Rights Board of Enquiry is received, 
the Director of Legal Services summarize it for 
Council's information when hearing the delegation 
from the Black Solidarity Association. 


CITY MANAGER'S REPORTS 


A. MANAGER'S GENERAL REPORT 
OCTOBER 26, 1979 


Works & Utility Matters 
(October 26, 1979) 

The Council considered this report which contains three clauses 
identified as follows: 

CI. 1: Tender Awards 

CI. 2: Lane Closure - South of 54th Ave., 

East of Hudson St. 
Cl. 3: Sewer Reconstruction - Lane North 

of Kingsway - Windsor to St. Catherine 

Tender Awards 
(Clause 1) 

MOVED by Aid. Harcourt, 

THAT this clause be received for information. 

- CARRIED UNANIMOUSLY 


Clauses 2 and 3 

MOVED by Aid. Harcourt, 

THAT the recommendations of the City Manager, as contained 
in clauses 2 and 3 of this report, be approved. 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S RFPORTS (Cont'd.) 

Building & Planning Matters 
(October 26, 1979) 


The Council considered this report which contains four clauses 
identified as follows: 


CI. 

1: 

Illegal Suites 

CI. 

2: 

Commercial Drive Beautif ication : 



Grandview-Woodland N.I. P. Contribution 

CI. 

3: 

3837 Point Grey Road - 



D.P.A. No. 85299 

CI. 

4: 

Block Bros. Development: 1st Ave. 


Sasamat and West 2nd Avenue 


Illegal Suites 
(Clause 1) 

During consideration of this clause Mr. N. McClellan, Housing 
Control Co-ordinator , Department of Permits and Licenses, answered 
questions from Council. 

MOVED by Aid. Rankin, 

THAT this clause of the City Manager's report be received 
and no further action be taken. 

- CARRIED 

(Aldermen Ford, Marzari, Little and the Mayor opposed.) 

Commercial Drive Beautif ication : 
Grandview-Woodland N.I. P. 
Contribution 

(Clause 2) 


MOVED by Aid. Bellamy, 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 


Clauses 3 and 4 

MOVED by Aid. Bellamy, 

THAT clauses 3 and 4 of this report be received for 
information. 

- CARRIED UNANIMOUSLY 

*********** 

Council recessed at 5.15 p.m. for an "In Camera" meeting 
in the Mayor's Office. 

*********** 
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***** 

The Council reconvened at approximately 7; 30 p.m. in the Council 
Chamber, in Committee of the Whole, with Mayor Volrich in the Chair 
and the following members 

PRESENT Mayor Volrich 

Aldermen Boyce, Ford, Harcourt, Gerard, Kennedy, 
Little, Marzari, Puil and Rankin 

ABSENT; Alderman Bellamy (on Civic business) 

CLERK TO THE COUNCIL; Mrs. M. Kinsella 

***** 


DELEGATIONS (Cont'd) 


4. Diversion of Discovery Street 
through Jericho Park 

On October 2, 1979, after considering a letter from Mr. 
D. Gray-Grant with respect to the proposed diversion of Discovery 
Street through Jericho Park, Council agreed to hear delegations on 
the matter at today's meeting. 

Also before Council was a report of the City Manager dated 
October 24, 1979, submitted to provide background information and 
the current status of plans for improvement of the Discovery Street 
routing to Jericho Park. 

The Mayor called upon Mr. D. Rudberg, Assistant City Engineer, 
to elaborate on the matter before Council and answer questions. It 
was drawn to Council's attention that Plan A, the proposed Community 
Buffer Zone and roadway configuration, was approved by both City 
Council and the Board of Parks and Recreation. Attention was also 
drawn to the past increases in parkland acreage through the recovery 
of previously dedicated road allowances. 

The question of legal requirements vis-a-vis land use and con- 
sequent agreements between the City of Vancouver and the Federal Govern- 
ment (D.N.D.) was addressed by Mr. C. Fleming, Director of Legal 
Services. It was noted that the process to obtain Federal agreement 
to utilize dedicated parkland as roadways was exactly the same for 
this project as has been utilized to recover the Point Grey Road 
extension land for park use. 

Following the staff presentation and questions from the Aldermen 
the Mayor called upon the delegations to address Council. 

Mr. D. Gray-Grant read from a brief circulated to Council and 
spoke in opposition to the proposed Plan. 

Mr. T.M. Nichols, on behalf of the Save Our Parkland Association, 
addressed Council in opposition to the Plan from the perspective 
that no amount of parkland should be converted to roadway where 
seemingly adequate access prevailed. 

Mrs. D. Mellish, Vancouver Council of Women, read from a brief 
previously circulated, in opposition to the proposed Plan. 

Mr. J. Powell, representing the West Point Grey Community Asso- 
ciation, circulated a brief to Council and addressed the merits of 
the proposed Plan A. Mr. Powell advised that both the West Point 
Grey Community Association and the Northwest Point Grey Homeowners' 
Association were in full support of the proposed Plan A and urged 
Council's continued support. 


cont'd 
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DELEGATIONS (Cont'd) 

Diversion of Discovery Street 
through Jericho Park (cont'd) 

Mr. S. Oosterhuis, on behalf of the Dunbar/West Point Grey/ 
Southlands Area Committee, urged Council to postpone the proposed 
undertaking pending the preparation of a comprehensive plan for the 
whole district. He further urged that the matter be referred to 
the general public of Vancouver. 

Mr. R. Huish addressed Council in support of Plan A. 

Mr. D. Mitchell, Mr. J. Morrison, Mr. A. Andrew, and Mr. 
D. Condor, each addressed Council in support of Plan A and urged 
Council to maintain its position. 

Mrs. W. Panton, Mr. H. Hamm and Ms. A. Taylor similarly favoured 
continued support for Plan A and urged Council to reaffirm its 
previous position. 

Commissioner M.A. Fowler, Vancouver Park Board, addressed Council 
in opposition to the proposal. Commissioner Fowler explained that 
Park Board approval in June of 1979 was not unanimous but rather had 
been a 5 to 2 decision with both herself and Commissioner Bain opposed 
to the Park Board concurrence. Commissioner Fowler contended that 
the roadway was not an access to the park as presented to the Council 
and that citizen involvement had not taken place as conveyed to the 
Federal Government. 

Commissioner I. Bain addressed Council and read from a brief 
then circulated. Commissioner Bain expressed his opposition to Plan 
A and his preference for Scheme B(l), if in fact a roadway improvement 
program was necessary. 

Mr. R. Lundy addressed Council in opposition to the proposed 
Plan contending that it was unnecessary to cut up parkland. 

Mr. R. Blunden, on behalf of the Citizens Council on Civic 
Development, read from a circulated brief opposing a roadway plan and 
endorsing alternative methods of controlling traffic flows over the 
affected routes. 

Mr. B. Yerex addressed Council in opposition to the proposed 
roadway . 

Commissioner P. Owen of the Vancouver Park Board appeared 
officially to confirm the favourable endorsement of Plan A by the 
Board . 


Following discussion, it was 

MOVED by Aid. Kennedy, 

THAT the delegations and the report of the City Manager dated 
October 24, 1979, be received and that the previous decision of 
Council, to approve the Plan to divert Discovery Street through 
Jericho Park (Plan A) , be reaffirmed. 

- CARRIED 
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DELEGATIONS (Cont'd) 

Diversion of Discovery Street 
through Jericho Park (cont'd) 

It was further 

MOVED by Aid. Ford, 

THAT Council instruct the City Manager to review the planning 
and funding of improvements to Marine Drive beyond West 2nd Avenue 
for report to the Transportation Committee. 

FURTHER THAT the parking lanes on the Buffer Road be given a 
different surface treatment to that applied to the roadway itself. 

- CARRIED UNANIMOUSLY 

***** 

At this point in the proceedings. Aldermen Boyce and Kennedy 
left the meeting. 

***** 
CITY MANAGER'S REPORTS (Cont'd) 


Finance Matters 
(October 26, 1979) 

The Council considered this report which contains seven clauses 
identified as follows: 


CI. 

1: 

Investment Matters (Various Funds) 



September 1979 

CI. 

2: 

Interest Allowed on Prepayment of 



Real Property Tax 

CI. 

3: 

Ukranian Museums of Canada - 



Vancouver Branch 

CI. 

4: 

Bank Accounts Required for City 



Business 

CI. 

5: 

Local Area Planning Program - 



Hastings-Sunrise 

CI. 

6 : 

Assessment Options for 1980 

CI. 

7: 

Maximum Fines - By-laws 


Clauses 1-3 inclusive 

MOVED by Aid. Puil, 

THAT the recommendations of the City Manager, as contained 
in clauses 1, 2 and 3 of this report, be approved. 

- CARRIED UNANIMOUSLY 


Bank Accounts Required for 
City Business 
(Clause 4) 


MOVED by Aid. Puil, 

THAT the recommendation of the City Manager, as contained 
in this clause be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED fl/VJORITY 


Clauses 5-7 inclusive 


MOVED by Aid. Puil, 

THAT the recommendations of the City Manager, as contained 
in clauses 5, 6 and 7 of this report, be approved. 

- CARRIED UNANIMOUSLY 
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CITY MANAGER'S REPORTS (Cont'd) 

Property Matters 
(October 26, 1979) 

The Council considered this report which contains three clauses 
identified as follows: 

Cl. 1: Lease of Britannia Community 

Services Centre Coffee Shop to 

Stothert & Kirby 
Cl. 2: Rent Review - 4497 Belmont Ave. 
Cl. 3: B.C. Hydro Central Park Substation 

Site - New Option Agreement 

Clauses 1-3 inclusive 

MOVED by Aid. Gerard, 

THAT the recommendations of the City Manager, as contained 
in clauses 1, 2 and 3 of this report, be approved. 

- CARRIED UNANIMOUSLY 


B. MANAGER'S REPORT 

(October 22, 1979) 

Framework for a Vancouver 
Energy Strategy 

MOVED by Aid. Harcourt, 

THAT the recommendations of the City Manager, as contained 
in his report dated October 22, 1979, be approved. 

- CARRIED UNANIMOUSLY 


During consideration of this report, the Mayor requested the 
City Clerk to obtain copies of the City of Portland's Energy Con- 
servation Plan for circulation to Members of Council. 


C. MANAGER'S REPORT 

(OCTOBER 23, 1979) 

Integration of Park Board and 
City's Accounting System 

MOVED by Aid. Puil, 

THAT the recommendation of the City Manager, as contained in 
this report be approved. 

- CARRIED UNANIMOUSLY 


E. MANAGER'S REPORT 

(OCTOBER 23, 1979) 

Sale of City Lands 

MOVED by Aid. Little, 

THAT the recommendation of the City Manager, as contained in 
this report be approved. 

- CARRIED UNANIMOUSLY 
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STANDING COMMITTEE REPORTS 


I. Report of Standing Committee 
on Planning and Development 
(October 18, 1979) 

The Council considered this report which contains six clauses 
identified as follows: 

Cl. 1: Status of Major Development Permit 

Applications 
Cl. 2: Monthly Status Report on Rezoning 

Applications 
Cl. 3: Planning Department Work Program 
Cl. 4: Policies and Procedures for 

Controlling the Development of 

Residential Facilities for the 

Handicapped, the Elderly and Others 

with Special Needs 
Cl. 5: Disposition of Two Acres of City- 
owned Land at the Southeast Corner 

of First and Cassiar - Thunderbird 

Ne ighbourhood 
Cl. 6: Shaughnessy Planning Study - Status 

Report 

Clauses 1,2,3,4 and 6 

MOVED by Aid. Harcourt, 

THAT the recommendations of the Committee, as contained in 
clauses 1,2,3,4 and 6 of this report, be approved. 

- CARRIED UNANIMOUSLY 


Disposition of Two Acres of City- 
owned Land at the Southeast Corner 
of First and Cassiar - Thunderbird 
Neighbourhood 

(Clause 5) 

When considering this clause, the Mayor suggested that Council 
might wish to defer consideration of this matter. Representatives 
of the Greek Church had contacted his office, subsequent to the 
Committee meeting to reiterate their interest in the subject 
property. Council so noted and took no further action. 

MOVED by Aid. Harcourt, 

THAT the recommendation of the Committee, as contained in this 
clause, be approved. 

- CARRIED UNANIMOUSLY 


II. Report of Standing Committee 
on Community Services 
(October 18, 1979) 

The Council considered this report which contains four clauses 
identified as follows: 

Cl. 1: Bimini's Neighbourhood Pub - ^ 
Request for Extension of Hours on 
Halloween 

Cl. 2: Police Report - Smilin' Buddha Cabaret 
Cl. 3: Fall Quarter 1979 Community 

Services Grants 
Cl. 4: Downtown Eastside Residents' Association 

(D.E.R.A.) - Grants Guidelines and 

Appeal Procedure 
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Board of Administration, February 5, 1971 (FINANCE - 4) 

RECOMMENDATION AND CONSIDERATION 

5. 34th Annual Conference: 

Canadian Federation of Mayors and Municipalities 

The Executive Director of the Canadian Federation of Mayors 
and Municipalities, by memorandum to the Mayor and Members of Council, 
has advised that the 34th Annual Conference will be held in Saskatoon, 
Saskatchewan, June 14th to 17th, 1971. The theme of the Conference 
is "Governments and the Citizen" and the subject matter is Social 
Problems. It is suggested, in preparing Resolutions for submission 
to the Conference, that the Resolutions be related to the theme of 
the Conference. Outlined in the letter from the Federation, copies 
of which are circulated, are the objectives of the Conference. 

It is noted, this year, that the Conference includes an 
Administrators Day. 

In the past. Council has directed that His Worship the Mayor 
appoint the City's official delegates and that the City Clerk assume 
the responsibility for the preparation and submission of Resolutions. 
These procedures are recommended again this year by your Board. 

It might also be noted that, in a subsequent letter received, 
copies of which are circulated, Mr. Egan has been invited to attend 
the Conference, presumably because of the "Workshops on Social Problems 
and Questions" on the Tuesday and Wednesday of the Conference. 

Therefore, it is 

RECOMMENDED (a) THAT the naming of delegates to the 34th Annual 

Conference of the CFMM be left to His Worship the 
Mayor , and 

(b) THAT, since consideration is being given to the for- 
mation of a Canadian Association of Administrators 
and the circulation of information on the solution 
to current problems, one of the Commissioners be 
requested to attend, and 

(c) THAT the City Clerk be directed to contact all senior 
officials and Members of Council for suggested reso- 
lutions which will be submitted to the Standing 
Committee on General Purposes for report with recom- 
mendations to Council. 

Your Board notes that the deadline for receiving resolutions 
by the CFMM is May 1st, 1971. 

The question of the attendance by Mr. Egan is submitted for 
the CONSIDERATION of Council. 

(Circulated for the information of Council are letters 
received from C.F.M.M. respecting the Conference.) 
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STANDING COMMITTEE REPORTS (Cont'd) 

Standing Committee on 
Community Services 
(October 18, 1979) (cont'd) 


Clauses 1, 2 and 4 

MOVED by Aid. Rankin, 

THAT the recommendations of the Committee, as contained in 
clauses 1, 2 and 4 of this report, be approved. 

- CARRIED UNANIMOUSLY 

Fall Quarter 1979 Community 
Services Grants 
(Clause 3) 


MOVED by Aid. Rankin, 

THAT the recommendations of the Committee, as contained in this 
clause, be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 


III. Report of Standing Committee 
on Transportation 
(October 18, 1979) 

The Council considered this report which contains four clauses 
identified as follows: 

CI. 1: News Vending Boxes and Stands 
CI. 2: Commercial Bus Shelter Program 
Cl. 3: Resident Parking Investigations - 

200 Block East 15th Avenue and 

2500 Trafalgar Street 
Cl. 4: The Shopper FreeBus Study 


Clauses 1 and 3 

MOVED by Aid. Rankin, 

THAT the recommendations of the Committee, as contained in 
clauses 1 and 3 of this report, be approved. 

- CARRIED UNANIMOUSLY 

Commercial Bus Shelter Program 
(ClauBfi 2) 


When considering this clause Council noted requests for 
delegations at an evening meeting of Council from Killarney Champlain 
Citizens for Action Association and Kensington Citizens N.I. P. Planning 
Committee. Council took no action to approve these requests. 

MOVED by Aid. Rankin, 

THAT the recommendation of the Committee as contained in this 
clause be approved. 

- CARRIED UNANIMOUSLY 


cent 'd 
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STANDING COMMITTEE REPORTS (Cont'd) 

Standing Committee on Transportation 
(October 18, 1979) (cont'd) 


The Shopper FreeBus Study 
(Clause 4) 


When considering this clause. Council noted a query from Aid. 
Little as to the expected date of a report on the proposed extension 
of FreeBus service to include Hastings and perhaps the West End. 
Council was advised that the report should be presented by the 
end of November 1979. 

MOVED by Aid. Rankin, 

THAT the recommendation of the Committee, as contained in this 
clause be approved. 

- CARRIED UNANIMOUSLY 


IV. Report of Standing Committee 
on Finance and Administration 
(October 18, 1979) 


The Council considered this report which contains two clauses 
identified as follows: 

Cl. 1: Renewal of Agreement Concerning 
Transfer of Zoning and Other 
Property Data to Real Estate 
Board of Greater Vancouver 

Cl. 2: Fire Fighter Entrance Qualifica- 
tions and Selection Procedures 
in the Lower Mainland 

Clauses 1 and 2 

MOVED by Aid. Puil, 

THAT the recommendations of the Committee, as contained in 
clauses 1 and 2 of this report, be approved. 

- CARRIED UNANIMOUSLY 


V. Report of Standing Committee 
on Planning and Development 
(October 18, 1979) 


The Marpole Plan 
(Clause 1) 


MOVF.D by Aid. Harcourt, 

THAT the recommendations of the Committee, as container! in 
this clause, be approved. 

***** 

G.V.R.D. Matters 

There were no matters to be considered in preparation for the 
G.V.R.D. Meeting to be held on Wednesday, October 31, 1979. 
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RISE FROM COMMITTEE OF THE WHOLE 

MOVED by Aid. Little, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Little, 
SECONDED by Aid. Ford, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


BY-LAWS 


1. A BY-LAW TO AMEND BY-LAW 

NO. 3575 BEING THE ZONING AJJD 
DEVELOPMENT BY-LAW 
(S.E. Corner of West Hastings 
and Jervis Streets) 


MOVED by Aid. Rankin, 
SECONDED by Aid. Little, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNAITIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Rankin, 
SECONDED by Aid. Little, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


2. A BY-LAW TO AMEND BY-LAW 

NO. 3575 BEING THE ZONING AND 
DEVELOPMENT BY-LAW 
(S.E. Corner of East 45th Avenue 
and Kerr Street) 


MOVED by Aid. Puil, 
SECONDED by Aid. Rankin, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Puil, 
SECONDED by Aid. Rankin, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


Cont'd. 
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BY-LAWS (Cont'd.) 


3. A BY-LAW TO AMEND BY-LAW 
NO. 4804 BEING THE TAX 
PREPAYMENT BY-LAW 


MOVED by Aid. Puil, 
SECONDED by Aid. Little, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Puil, 
SECONDED by Aid. Little, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


4. A BY-LAW TO AMEND BY-LAW 

NO. 4837 BEING THE HERITAGE 
BY-LAW 


MOVED by Aid. Ford, 
SECONDED by Aid. Harcourt, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Ford, 
SECONDED by Aid. Harcourt, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 

5. A BY-LAW TO AMEND BY-LAW 

NO. 3575 BEING THE ZONING AND 
DEVELOPMENT BY-LAW 
(Repeal Commercial District 
Schedule) 


MOVED by Aid. Rankin, 
SECONDED by Aid. Harcourt, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Rankin, 
SECONDED by Aid. Harcourt, 

THAT the By-law be given second and third readings and the 

Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


Cont'd. 
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BY-LAWS (Cont'd.) 


6. A BY-LAW TO AMEND BY-LAW 
NO. 4810 BEING THE SIGN 
BY-LAW 

MOVED by Aid. Rankin, 
SECONDED by Aid. Harcourt, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Rankin, 
SECONDED by Aid. Harcourt, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


MOTIONJ 


A. Allocation of Land for 
Lane Purposes 
(North 2 feet of Lot 34, 
Block 5, District Lot 636, 
Plan 1902) 


MOVED by Aid. Rankin, 
SECONDED by Aid. Little, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver for lane purposes land in the City of Vancouver, Province 
of British Columbia, more particularly known and described as follows: 

North 2 feet of Lot 34 
Block 5 

District Lot 636 
Plan 1902 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for lane 
purposes and declared to form and to constitute portion of a lane. 

- CARRIED UNANIMOUSLY 


Cont'd. 
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B. Allocation of Land for 
Lane Purposes 
(North 10 feet of West h 
of Lot 13, Block 293, 
District Lot 526, Plan 590) 

MOVED by Aid. Rankin, 
SECONDED by Aid. Little, 

THAT WHEREAS the registered owner has conveyed to the City of 
Vancouver for lane purposes land in the City of Vancouver, Province 
of British Columbia, more particularly known and described as 
follows : 

North 10 feet of 
West h of Lot 13 
Block 293 
District Lot 526 
Plan 590 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for lane 
purposes and declared to form and to constitute portion of a lane. 

- CARRIED UNANIMOUSLY 


C. Allocation of Land for 
Lane Purposes 
(South 10 feet of East h 
of Lot 2, Block 293, 
District Lot 526, Plan 590) 

MOVED by Aid. Rankin, 
SECONDED by Aid. Little, 

THAT WHEREAS the registered owner has conveyed to the City of 
Vancouver for lane purposes land in the City of Vancouver, Province 
of British Columbia, more particularly known and described as 
follows : 

South 10 feet of 
East h of 
Lot 2 
Block 29 3 
District Lot 526 
Plan 590 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for lane 
purposes and declared to form and to constitute portion of a lane. 

- CARRIED UNANIMOUSLY 
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MOTIONS (Cont'd.) 


D. Allocation of Land for 
Lane Purposes 
(South 10 feet of Lot 4, 
Block 262, District Lot 526, 
Plan 1058) 


MOVED by Aid. Rankin, 
SECONDED by Aid. Little, 

TIIAT WHEREAS the registered owner has conveyed to the City of 
Vancouver for lane purposes land in the City of Vancouver, Province 
of British Columbia, more particularly known and described as 
follows : 

South 10 feet of Lot 4, 
Block 262, 
District Lot 526, 
Plan 1058 

AND WHEREAS it is deemed expedient and in the public interest to 
accept and allocate the said lands for lane purposes; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for lane 
purposes and declared to form and to constitute portion of a lane. 

- CARRIED UNANIMOUSLY 


E. Allocation of Land for 
Lane Purposes 
(South 10 feet of Lot 12, 
Block 17, District Lot 264A, 
Plan Nos. 403 and 1771) 

MOVED by Aid. Rankin, 
SECONDED by Aid. Little, 

THAT WHEREAS the registered owner has conveyed to the City of 
Vancouver for lane purposes land in the City of Vancouver, Province 
of British Columbia, more particularly known and described as 
follows : 

South 10 feet of Lot 12, 
Block 17, 

District Lot 264A, 
Plan Nos. 403 and 1771 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for lane 
purposes and declared to form and to constitute portion of a lane. 

- CARRIED UNANIMOUSLY 
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MOTIONS (Cont'd.) 


F. Allocation of Land for 
Lane Purposes 
(South 10 feet of Lot 11, 
Block 17, District Lot 264A, 
Plans 403 and 1771) 


MOVED by Aid. Rankin, 
SECONDED by Aid. Little, 

THAT WHEREAS the registered owner has conveyed to the City of 
Vancouver for lane purposes land in the City of Vancouver, Province 
of British Columbia, more particularly known and described as 
follows : 

South 10 feet of Lot 11, 
Block 17, 

District Lot 264A, 
Plans 403 and 1771 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for lane 
purposes and declared to form and to constitute portion of a lane. 

- CARRIED UNANIMOUSLY 


G. Allocation of Land for 
Lane Purposes 
(South 10 feet of each of 
Lots 3 and 4, Both of Block 
293, District Lot 526, 
Plan 590) 


MOVED by Aid. Rankin, 
SECONDED by Aid. Little, 

THAT WHEREAS the registered owner has conveyed to the City of 
Vancouver for lane purposes land in the City of Vancouver, Province 
of British Columbia, more particularly known and described as 
follows : 

South 10 feet of each of Lots 3 and 4 
Both of Block 293, 
District Lot 526, 
Plan 590 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for lane 
purposes and declared to form and to constitute portion of a lane. 

- CARRIED UNANIMOUSLY 
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MOTIONS (Cont'd.) 

H. Closing, Conveying to Abutting 
Owners, and Consolidation, Lane 
South of 54th Avenue, East from 
Hudson Street 


MOVED by Aid. Rankin, 
SECONDED by Aid. Little, 
THAT WHEREAS: 

1. The City of Vancouver is the owner of all the streets 
and lanes lying within the limits of the City of 
Vancouver ; 

2. The proposed subdivision east of Hudson Street between 
54th and 57th Avenue requires the closure of the lane 
south of 54th Avenue, which abuts Lot 3 (Plan 12790), 
Lot B (Plan 9729) both of Lot 1, and Lot A (Plan 6187) 
of Lot 2, all in Block 17A, District Lot 526; 

3. The proposed subdivision will dedicate a road outlet to 
54th Avenue which will eliminate the need for this lane; 

4. The owners of said Lots 3, B and A wish to acquire this 
portion of lane; 

THEREFORE BE IT RESOLVED THAT all the lane dedicated by the 
deposit of Plan 9729 in Block 17A, District Lot 526, and that portion 
of lane dedicated by the deposit of Plan 6187 lying between the 
production southerly of the easterly and westerly limits of Lot A 
(Plan 6187) of Lot 2, Block 17A, District Lot 526, the same as shown 
outlined red, green and blue respectively on plan prepared by 
G. Girardin, B.C.L.S., dated October 19, 1979, and marginally numbered 
LE 4976, a print of which is attached hereto, be closed, stopped up; 
and 

BE IT FURTHER RESOLVED THAT the portions of lane so closed, 
outlined red, green and blue, be conveyed to the owners of said Lots 
3, B and A respectively and consolidated with the said Lots. 

- CARRIED UNANIMOUSLY 

2 . View from Hornby Street 

MOVED by Aid. Ford, 
SECONDED by Aid. Boyce, 

THAT WHEREAS Vancouver is a city of beautiful views; 

AND WHEREAS the people value this amenity; 

AND WHEREAS the downtown street end views are particularly 
important as witness the concern expressed over the ten foot 
encroachment by Granville Square into the Granville Street end 
view; 

AND WHEREAS the street end of Hornby Street North of Hastings 
Street is in private hands; 

AND WHEREAS it is rumoured that the owner intends to build 
an office building on this site; 

THEREFORE BE IT RESOLVED THAT city staff negotiate with the 
owner to try to effect an exchange of this property with city-owned 
land, or recommend other means to preserve the view from Hornby 
Street. 

- (referred) 


MOVED by Aid. Har court, 
SECONDED by Aid. Puil, 

THAT the above motion be referred to the Planning and 
Development Committee, 


- CARRIED UNANIMOUSLY 
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NOTICE OF MOTION 


The following Notice of Motion was submitted by Alderman Bellamy 
and recognized by the Chair: 

1. Illegal Accommodations 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Little, 

THAT WHEREAS under the present procedure re illegal accommodation 
providing appeals to City Council, a strong possibility of injustices 
exist, particularly insofar as those who do not appeal to Council are 
concerned ; 

AND WHEREAS by the present system where extensions are given, 
enforcement procedures are withheld in requiring conformity with 
building and fire regulations which could result in serious 
consequences; 

AND WHEREAS illegal accommodations are prevalent throughout 
the entire City; 

THEREFORE BE IT RESOLVED: 

(a) THAT the whole question of illegal accommodations in 
the City be reviewed by a small Committee of Council, 
appointed by the Mayor, to meet with staffs and report 
through the Planning and Development Committee; 

(b) THAT this Special Committee also consider the present 
system of Council hearing Hardship Appeals. 

- (Notice) 


ENQUIRIES AND OTHER MATTERS 


Illegal Suites 

Alderman Little enquired if Council's action this 

day in extending the moratorium on 
certain illegal suites could create 
inequities e.g. a complaint against an 
owner not covered by this moratorium 
would be investigated whereas a similar 
complaint covered by this moratorium 
would not be acted upon. The reply was 
in the affirmative. 
******* 

The Council adjourned at 10:25 p.m. 

******* 

The foregoing are Minutes of the Raglilar Council 
Meeting of October 30, 1979, adoptjbM by Council 
on November 6, 1979. \J 1^ / ^ /) 
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Board of Administration, February 5, 1971 (FINANCE - 5) 

RE COMMENDAT I ONS 

6 . Separation Trust Agreement 

The Acting Corporation Counsel reports as follows: 

"In a report of the Board of Administration dated June 19, 
1970, you were advised that the agreement between the City, 
Canada Permanent Trust Company and the Nominees representing 
the employees was reviewed by the Nominees. The contribu- 
tors indicated their desire for some relaxation in the 
agreement with regard to withdrawals and certain changes in 
the administration of the Trust Fund established by the 
agreement. 

As a result, the Nominees compiled a series of questions for 
balloting purposes and forwarded one ballot to each con- 
tributor, a copy of which is circulated. The questions were 
answered in the affirmative by a majority of roughly 84% of 
the voting contributors. After the results of the balloting 
were known, the Nominees met with the representatives of 
Canada Permanent Trust Company to discuss ways and means of 
giving effect to the wishes of the contributors. The Council 
on June 23, 1970, authorized the Nominees to enter into a new 
agreement embodying the amendments which were agreed upon by 
Canada Permanent Trust and the contributors. Accordingly, a 
supplementary agreement was entered into with the trust 
company . 

Under Item 4 of the ballot, the Nominees have the authority 
to change the administration and/or management of the Fund. 
Pursuant to this authority the Nominees have taken the 
decision to appoint the Royal Trust Company as the Trustee 
for the Fund, in the place of the Canada Permanent Trust 
Company. The Royal Trust Company and the Nominees have 
agreed to enter into a new trust agreement to contain the 
changes requested by the contributors including, inter alia, 
the division of the Trust Fund into two parts to be known 
as the fixed income fund and equity fund, the contributors' 
shares of the funds to be expressed in units. 

In the course of settling the terms of this agreement, the 
Municipal and Regional Employees' Union requested that their 
employees (two in number) be permitted to participate in the 
Fund. The Union will contribute to the Trust Fund on behalf 
of its employees in the same manner as the City does on 
behalf of its employees. It is, therefore, considered 
necessary that the approval of the City be given before the 
Union is made a party to the agreement. The terms of the 
new agreement are now settled and are satisfactory to the 
Union, Royal Trust Company and the Nominees. 

It is RECOMMENDED that: 

(a) the City Council authorize the execution of the new 
agreement with the Royal Trust Company; 

(b) the Municipal and Regional Employees' Union be a 
party to the new agreement; 


Cont'd. 
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MANAGER'S REPORT 

OCTOBER 23, 19 79 


TO: VANCOUVER CITY COUNCIL 

SUBJECT: Traveller's Hotel - 57 West Cordova Street 

CLASSIFICATION: CONSIDERATION 

On September 18, 19 79, City Council passed a motion on the 
'Show Cause' hearing on the beer parlour of the Traveller's 
Hotel that the matter be deferred for four weeks at which time 
there will be a further report from the Police Department and 
the Director of Permits and Licenses on the management of the 
beer parlour. 

The Director of Permits & Licenses reports as follows: 

"Renovations to the living accommodation on the upper floors 
is progressing and as of October 23, 19 79, 41 out of 47 rooms 
have been re-painted. The owner has indicated that the 
exterior of the building is to be repaired and painted but 
this work has not commenced. The general maintenance of the 
premises is satisfactory, and re-inspections will continue to 
assure completion of required maintenance." 


The Police Department submits the following report: 

" As requested the following report is an update on the assessment of the 
operation of the staff and the beer parlour of the Travellers Hotel, 57 West 
Cordova Street. The following quotes are from actual licensed premises check 
sheets submitted by beat men. 


79-Oq-14 2350 h ours 

Tliree partieH checked smoking dope outside rear of premises. State they bought 
It from an unknown male in the Travellers Hotel. Management advised. Premises 
was described as 1/2 filled, management co-operation fair. 

PCs 758/227 

79-10-06 2240 hours 

Fire escape doors still 2-way. One set of doors was propped open with a garbage 
can. Floor area at rear of premises looked like a cess pool, ie: cigarette butts 
strewn all over floor; paper scraps strewn all over floor etc. "a real mess". 
Premises described as 1/4 full. 

PCs 227/758 

79-10-06 2245 hours 

Back doors are not supervised and used as both exit and entrance. The same 
patrons are again returning and the drug traffic is again increasing inside. 
The staff co-operation is a little better than before. No blatant liquor 
Infractions noted. Premises described as 3/4 filled. 

PCs 678/119 

79-10-09 2300 hours 

Small crowd. One drunk party being ejected. Back doors still 2-way. Floor 
looks like a pig-sty - paper, cigarette butts etc. Premises described as 1/4 
filled with patrons showing a fair attitude. KEN HALL was person in charge 
with management co-operation described as fair. 

PCs 758/227 
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" 79-10-16 2250 hours 
Routine check, no infractions noted. Very small, quiet crowd. 

PCs 316/457 

On 79-09-17 the writer. Inspector GRIERSON and Cpl. RANDHAWA met with 
the owner of the Travellers Hotel and his lawyers. It was suggested at that time, 
the exterior handles of the rear doors be removed in order to control the problems 
arising from that area, by stopping the continual traffic. This proposal was 
accepted and a promise to comply was obtained. 

No alteration to the rear door was noted until an inspection by the writer 
and Inspector GRIERSON on 79-10-11, at approximately 2200 hours. The handles 
had been removed from the outside, however due to an inadequate closing device, 
and the door fitting being extremely loose, entry was as easy to obtain as if 
nothing had been done. 

I believe this shows only partial committment on the part of the owner to 
better relations and effectively police his own premises. " 

The City Manager submits the foregoing report for CONSIDERATION. 


FOR COL-NCIL ACTION SEE PAGE(S) .r?i..? 
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CC 62-MLH-75 


MANAGER'S REPORT 



DATE 


October 24, 1979 


TO: 


VANCOUVER CITY COUNCIL 


SUBJECT : 


Discovery Street Improvements 


CLASSIFICATION: INFORMATION 

The City Fngineer reports as follows: 

"The purpose of this report is to provide background information and the current 
status of plans for improvement of the Discovery Street routing to Jericho Park. 


In 1973, the City obtained from the Federal Government a number of parcels of 
land constituting Jericho Beach Park. Development of the park has been proceeding 
according to an overall plan since then. 

Access to the park was immediately recognized by advisory groups as a potential 
problem. As the number of visitors to the park and adjoining beaches has sharply 
increased over the following six years, this problem has become more apparent. 
Two previously proposed roadway corridors have been closed and the land added 
to Jericho Park, amounting to over 11 acres (see Fig. 2). All traffic, 
totalling over 20 000 vehicles per day (including buses) , must traverse 
a narrow, winding road partly through a residential area. This 
traffic is 90% destined to Jericho Park and adjacent beaches. The 
results are extreme congestion in season, and a serious accident 
problem out of season at the sharp turns. 
DI'SICN OF IMPROVEMENTS 

Funds for improvements to these access facilities werp provided in Llif- Fivo-Yo.jr 
Stroots Capital Program. After an extensive program of puolic participation and 
.inalysis, a consensus was reached on design. The design, known as 'Plan A' or 
the 'Community Buffer Road Plan' , has broad neighbourhood support, unanimous 
Council approval, and Parks Board approval by a 5-2 vote. (See Fig. 3) 

This plan best meets a number of criteria: 

a) improvements to safety; 

b) minimizes the number of trees affected; 

c) separates traffic from the residential area; 

d) provides an attractive, scenic route to the park and beach areas; 

e) leaves existing Discovery Street as a local road, providing an alternate 
route into the 'landlocked' residential subdivision. 

The alternative Plan B rejected by Council, vgould have cost about $40,000 less 
($235,000 for B conpared to $275,000 for A), and occupied about 1.5 acres less 
park land, but was comparable with criteria (a) and poorer than the approved 
plan in all of (b) to (e) above. (See Fig. 4) . 
LEGAL STATUS 

There are restrictive clauses against the titles of the various lots constituting 
Jericho Beach Park. When obtained from the Federal Government, two lots (5 & 6) 
were restricted to road use only, and the balance to park use only. Title to 
lots 5 & 6 was subsequently amended to park use, but creation of a replacement 
road corridor had to await consensus on a suitable design. 

With agreement earlier this year on the new corridor, the procedure to alter 
the restrictive clauses was commenced. New lot descriptions were prepared, and 
the matter is now in the hands of the Privy Council. Indications from Ottawa 
are that approval to proceed should be received in the near future. In the 
meantime, on-site activity has been restricted to surveying, in order to define 
site boundaries. 


BACKGROUND 
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FOURTH AVENUE WIDENING 

Work has proceeded this past summer on improvements to 4th Avenue from Alma 
to the 4th Avenue Diversion. This has been built to a much higher standard 
than is proposed for Discovery Street, because it is a major through route 
to UBC. Several items remain before this project will be complete: 

(a) a traffic signal is to be installed at the Diversion; 

(b) an improved transition onto the Diversion awaits relocation of several 
wood poles ; 


Access to Jericho Beach Park and adjoining beaches has been an apparent problem 
and topic of public discussion for some six years. After consideration of 
numerous alternatives, broad consensus has been reached on 'Plan A'. This 
minimizes disruption and improves safety, while providing a scenic route to 
the waterfront, now a regional attraction. Federal government approval of this 
replacement corridor is anticipated shortly." 


The City Manager submits the above report of the City Engineer for Council's 
INFORMATION. 


(c) 


a comprehensive landscaping plan is to be prepared; 


(d) 


a parallel bicycle path is to be included. 


SUMMARY 


FOR COUNCIL AaiON SEE PAGEfS) 7.i 
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MANAGER'S REPORT, OCTOBER 26, 1979 .... (WORKS: Al - 1) 


WORKS AND UTILITY MATTERS 


INFORMATION 


1. Tender Awards 


The Purchasing Agent reports as follows: 

"In accordance with Council policy, contracts for the following supplies 
were awarded by the City Manager / authorized City Officials: 

Retreading & Repairing of Pneumatic Tires 

Supply & installation of drapes & track Q.E. Theatre 

Caps - Policemen's & Firemen's 

De-icing Salt 

Upholstery Material for Q.E. Theatre & Playhouse 

Fire Line Meters 

Traffic Signal Controllers 

Supply & Delivery of Stainless Steel Mesh 

Supply & Pressure Treatment of Lumber 

Supply & Delivery of Lumber 

Copies of the details of these Tender Awards are attached. 

The City Manager submits the foregoing report for Council's INFOBIMATION. 


RECOMMENDATION 


2. Closure of Portion of Lane South 

of 54th Avenue East of Hudson Street 

The City Engineer reports as follows: 

"On February 20, 1979, Council dealt with a rezoning application at 57th Avenue 
and Hudson Street. The rezoning application was refused and Council directed 
that the approving officer give favourable consideration to subdivision plans 
provided the lot sizes were not less than 9500 square feet with the average 
lot size being approximately 12 000 square feet. Roads and utilities were to 
be to the satisfaction of the City Engineer. 

An application has been received to close portion of lane (10 feet in width) 
abutting Lot 'A' of Lot 2 and Lot 'B' of Lot 1 both of Block 17A, D.L. 526. 
The applicant wishes to subdivide Lots 'A', 'B' and 'C of Lot 7 together 
with said Lot 'A' of Lot 2 and Lot 'B' of Lot 1 and the intervening lane as 
shown on the attached sketch. The proposed subdivision conforms with the 
City's objectives for this block and eliminates the need for the subject 
portion of lane. The area of road to be dedicated exceeds the area of 
lane proposed to be closed. 

The portion of lane adjacent to Lot 3 of Lot 1 is presently under lease to 
the owner of Lot 3. It would be desirable to dispose of this portion of 
lane at this time. The owner of Lot 3 has agreed to acquire the lane at a 
nominal sum and consolidate this portion of lane with his lot. 

I Recommend That all those portions of lane shown shaded and hatched on the 
attached sketch be closed, stopped up and the shaded portion be conveyed to 
the owner of Lot 3 of Lot 1, Block 17A, D.L. 526, Plan 12790 and the hatched 
portion be conveyed to the owners of Lot 'A' of Lot 2 and Lot 'B' of Lot 1 
subject to the following conditions: 
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(WORKS: Al - 2) 


(a) The portion of lane shown shaded on the attached sketch to be consolidated 
with Lot 3 of Lot 1. The owner to provide and register the necessary plan. 

(b) The portion of lane shown hatched to be subdivided with the abutting lands. 

(c) The applicant to pay for the relocation of utilities or provide easements 
to contain them. 

(d) The applicant to provide and register the necessary subdivision plan 
dedicating the road as shown on the attached sketch. 

(e) The owner of Lot 3 to pay the nominal sum of $1.00 in accordance with 
the recommendation of the Supervisor of Properties." 

The City Manager RECOMMENDS that the foregoing recommendation of the City Engineer 
be approved. 


3. Sewer Reconstruction in the Lane North of Kingsway 
from Windsor Street to St. Catherines Street 


The City Engineer reports as follows: 

"The lane north of Kingsway from Windsor Street to St. Catherines is scheduled for 
paving. The old sewer (constructed 1914) has deteriorated and should be replaced 
prior to paving at an estimated cost of $22 000. Funds are available from Sewers 
Capital Account 118/7904 - 'Replacement - Unappropriated.' 

I recommend that $22 000 be appropriated from Account No. 118/7904 for reconstruction 
of this sewer. " 

The City Manager RECOMMENDS that the foregoing recommendation of the City Engineer 
be approved. 


FOR COl'MCfl ACTION SEE PAGEfS) ,.?5.27 . 
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BUILDING AND PLANNING MATTERS 


RECOMMENDATION 

1 . Illegal Suites 

The Director of Permits and Licenses reports as follows: 

"In 1960, City Council adopted a policy for the elimination of 
all illegal suites in RS-1 Districts within a period of ten 
years. To do this, the RS-1 Districts were inspected, and 
amenity ratings were established as "Good", where the buildings 
were of newer construction; "Fair", where there was a mixture 
of newer and older buildings; and "Poor", where the area 
consisted entirely of older buildings. 

Council members and officials visited a number of properties 
containing illegal suites and established a quality rating 
consisting of "Good", where the dwelling unit complied with the 
By-law; "Fair", where the dwelling unit lacked either one 
plumbing fixture or did not maintain the required ceiling height; 
and "Poor", where there were two or more deficiencies, i.e., 
plumbing and ceiling height. Based on this information, time 
limits for the removal of illegal accommodation were established. 
These time limits were based on the amenity rating of the area 
and the quality of the accommodation. A program was then 
initiated for the removal of illegal suites. 

Due to a housing shortage. City Council, by four resolutions 
over the years, instructed the Director of Planning to renew 
Development Permits until December 31, 1974. The last resolution 
respecting these illegal suites (700 to 800) was passed on 
December 10, 1974, whereby Council instructed the Director of 
Permits and Licenses to temporarily withhold enforcement action 
on illegal suites in the RS-1 areas with respect to which a 
Development Permit expired on December 31, 1974. 


To partly resolve the problem. Council, through a plebiscite, 
established RS-IA, One Family Dwelling Districts in 1977. This 
new zone permitted the conversion of a building into a Two-Family 
Dwelling for a limited period of five years, provided that the 
owner registered an agreement pursuant to Section 2 4A of the 
Land Registry Act against the subject property, which stated 
that the owner shall be the principal occupant of one of the 
dwelling units. This new zone was established in two small 
areas in the City, one on the East side and one on the West side 
of the City. While this new zone solved a small part of the 
problem, there are between 700 to 800 illegal suites in the 
RS-1 areas still affected by the December 10, 1974 resolution. 

Council adopted a Hardship Policy in 1962, and has reviewed this 
policy during the years establishing guidelines on which a case 
may be dealt with. Our records show that over 4,000 Hardship 
Applications have been dealt with since 1965. Considering the 
number of applications, and the very small number of appeals 
that have been made to Council during these years, the policy 
and guidelines appear to be working well. 

As can be seen, two policies apply to illegal suites and to 
start normal enforcement action against the 700 to 800 illegal 
suites that are under the moratorium of December 10, 1974, 
would merely be a method of bringing all illegal suites under 
one policy. 

In view of the guidelines that have been established, and the 
apparent success of the Hardship Policy, it is therefore 
recommended that the December 10, 1974 Council resolution be 
rescinded and that normal enforcement action be commenced 
with respect to the 700 to 800 illegal suites." 


The City Manager RECOMMENDS that the recommendation of the 
Director of Permits and Licenses be approved. 
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2. Commercial Drive Beautif ication : 

Grandview-Woodland N.I. P. Contribution 

The Director of Planning and the City Engineer report as follows: 

"The purpose of this report is to recommend that Council approve the appropriation 
of funds necessary to allow N.I. P. funded improvements for Commercial Drive 'to 
proceed. 

BACKGROUND 

On July 12, 1977 Council approved the Grandview-Woodland N.I. P. Concept Plan 
wf'ich includes an allocation of $175,000.00 for a 'basic beautification scheme' 
and to 'stimulate property owners' financial participation in more complete 
beautification of Commercial Drive. 

A scheme of beautification was developed for the whole commercial district from 
Venables to Broadway to use N.I. P. funds for overall improvements including 
ornamental pedestrian lighting, street trees, street furniture, limited land- 
scaping, benches and water fountains. Sidewalk beautification in the core area 
is proposed to be undertaken as a local improvement requiring property owner 
contribution. For the core area sidewalk improvements - from Charles Street to 
Third Avenue (Appendix I) - three schemes of varying decorative treatments were 
proposed with merchants expressing support for the simpler and cheaper scheme. 
This more popular sidewalk beautification scheme has been developed into a more 
comprehensive design and will be reported to Council in the near future as a 
Local Improvement. The intent at this time is to begin implementation of the 
N.I. P. funded items so that these visible improvements will encourage property 
owners to support the local improvement for sidewalk work in the core area. 
At present funds for sidewalk improvements are not available from the Streets 
Five-Year Plan and would have to be made available from other sources. 

N.I. P. FUNDED IMPROVEMENTS 

Merchants along Commercial Drive from Venables to Broadway have expressed 
general support to the N.I. P. funded improvements (illustrated in Appendix II). 
Project design detailing for the beautification plan has reached a completion 
stage permitting implementation of the N.I. P. sponsored works outside the core 
area. Work may now proceed in these fringe areas (Venables to Charles and 
Third to Broadway) without affecting the more extensive sidewalk improvements 
proposed in the core area. N.I. P. sponsored work in the core area will be 
scheduled to coincide with the results of the local improvement if it is 
successful. The City Engineer estimates that the proposed N.I. P. improvements 
will cost an estimated $175,000.00 (see Appendix III). 

The Grandview-Woodland N.I. P. Committee believes that the beautification of 
Commercial Drive will provide a very visible form of neighbourhood improvement 
and recommends that Council approve the appropriation of funds to allow this 
project to be implemented. 


MAINTENANCE 

The City Engineer notes that City Council, while considering the Departmental 
Budget, Engineering Department Review, and report on Municipal Services, 
requested to be advised where higher maintenance costs would be incurred as 
a result of a special street improvement project. 

It should be noted that this project is the first phase of a larger project 
which will later include improved sidewalks with general architectural 
features. Except for some street furniture items proposed and pedestrian 
lighting, the first phase (N.I. P. funded) improvements consist basically of 
standard treatments such as trees and litter containers. Nevertheless, 
additional maintenance expenditures will be incurred and will have to be 
provided in Departmental budgets. The estimated costs are as follows: 

Landscaping and tree maintenance $ 5 300 

Sanitation $ 2 100 

Street lighting - energy & maintenance costs $ 3 000 
Street furniture $ 1 000 

$ 11 400 
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Clause 2 continued 

On this basis, an additional $11 400 will be required in the Engineering 
Department Budget commencing in 1980. 

RECOMMENDATIONS 

The Director of Planning and the City Engineer recommend: 

A. THAT City Council approve the appropriation of $175,000.00 from the 

Grandview-Woodland N.I. P. Social Recreational Account 898/9404 for the 
installation of basic beautification features on Commercial Drive with 
costs to be shared as follows: 


B. That City Council approve the allocation of an additional $11,400 to 
the City Engineer's 1980 Annual Maintenance Budget. " 

The City Manager RECOMMENDS that the above recommendations of the City Engineer 
and Director of Planning be approved. 

INFORMATION 

3. 3837 Point Grey Road - P.P. A. No. 852 99 

The Director of Planning reports as follows: 

"Development Permit Application No. 85299 has been filed by Mr. R. Tobin, 
on behalf of the Jericho Tennis Club, to add to the existing squash 
building and to relocate four (4) existing tennis courts. 

This Development Permit Application is being referred to Council for 
information in accordance with Council's resolution, which states that 
Development Permit Applications for conditional uses and requests for 
special relaxation in the designated priority areas of the north side of 
Point Grey Road are to be brought to the attention of Council or the 
Planning and Development Committee. 

The proposed development is a conditional use in the RT-2 District. 

The drawings submitted with the application indicate a 111.11 m2 

(1196 sq. ft.) addition to the south side of the existing squash building 

to provide one (1) additional squash court. 

The drawings further indicate the relocation of four (4) existing tennis 
courts on the westerly portion of the site to provide additional off- 
street parking spaces. More than the maximum required parking spaces 
will then be provided. 

The existing club is non-conforming to the regulations of the Zoning and 
Development By-law, with respect to Floor Space Ratio (ie: 0.77 existing). 
The development exceeds the permitted Floor Space Ratio as the floor area 
calculations include a recently approved air-supported structure over 
existing tennis courts during the winter months. Further, the Zoning and 
Development By-law states that the depth of a riparian site, for the 
purpose of calculating Floor Space Ratio, shall be 36.576 m (120'). 

The development as proposed, including the squash court addition and the 
temporary air supported structure, will increase the Floor Space Ratio 
to 0.79 and will require the approval of the Board of Variance. The 
development, not including the temporary air-supported structure, would 
meet the permitted Floor Space Ratio of 0.60. 


C.M.H.C. 

Province of B.C. 
City of Vancouver 


(50%) 
(25%) 
(25%) 


$ 87,500 
$ 43,750 
$ 43,750 


$175,000 
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Clause 3 continued 

The Director of Planning is prepared to approve Development Permit 
Application No. 85299 (if approved by the Board of Variance), but before 
finalizing it, is referring it to City Council for information, in 
accordance with Council's resolution of August 14, 1979." 


The City Manager submits the foregoing report for the INFORMATION of City Council 


4. Block Bros. Development, Vicinity of 1st Avenue 
and Sasamat Street and 4439 West 2nd Avenue 

The Director of Planning reports as follows: 

"On October 15, Council members received copies of a nine-page letter- 
petition prepared by Mr. Frank Kaplan of 4430 West 2nd Avenue, respecting 
the above subject, which was addressed to the Director of Planning and the 
Director of Permits and Licenses. 

Consultations have been held with responsible staff of the Planning and 
Permits and Licenses Departments and all of the matters contained In the 
petition are currently being investigated with a view to providing an oral 
and written report to a special public meeting to be convened on Monday, 
November 5, at 4:00 P.M., In No. 1 Committee Room at City Hall. 

All petitioners, other potentially Interested residents of the area, the 
developer, his architect and all Council members are being invited to the 
meeting. Alderman Harcourt, as Chairman of the Planning and Development 
Committee, has volunteered to chair the meeting, which will be attended 
upon by staff representations of the Planning, Permits and Licenses and 
Engineering Departments. 

Mr. Dave McDonald, Zoning Planner, is co-ordinating the City staff response 
on behalf of the Director of Planning and is maintaining liaison with Mr. 
Kaplan, who has been advised that the development permit application respect 
Ing 4439 West 2nd Avenue will not be given final consideration without prior 
consultation with affected property owners In the area. A copy of the Devel 
ment Permit Staff Comnlttee minutes of October 17, at which the development 
permit application for a one-family dwelling at 4439 West 2nd Avenue was 
considered and deferred, 1s on file with the Director of Planning." 


The City Manager submits the foregoing report for the INFORMATION of City Council 


FOR COUNCIL ACTION SEE PAGEfS) =?..Z£ 
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Board of Administration , February 5, 1971 (FINANCE - 6) 

Clause No. 6 (Cont'd.) 

(c) the employees of the Union be permitted to parti- 
cipate in the Trust Fund established by the new 
agreement . " 

Your Board RECOMMENDS that the foregoing report of the 
Acting Corporation Council be adopted. 


7 . Centennial Per Capita Grant 

The Director of Planning and the City Clerk report as 

follows : 

"In the report of January 13, 1971, submitting for Council 
consideration the submissions on centennial projects, it 
was noted that the City had set aside the sum of $246,225 
as its share of the cost of the Centennial Project. This 
was done by resolution of September 9, 1969, and was based 
on the accepted population figure at that time of 410,375 
and $.60 per capita. It was further noted in the report 
that a population of 440,000 was now accepted by the 
Provincial Government which generates an amount of $264,000 
as the City's share. To make formal application for the 
Federal and Provincial contribution of $880,000 it is 
necessary for the City to set aside from the 1971 Supple- 
mentary Capital Budget an amount of $17,775 being the 
difference between $246,225 (based on a population of 
410,375) and $264,000 (based on a population of 440,000). 

It also noted that a further sum will be required from the 
Supplementary Capital Budget for furniture which is in- 
eligible as a shared cost in the Centennial Grant and this 
will be submitted later as the building design matures. 

It is RECOVIMENDED therefore that an amount of $17,775 be 
appropriated in the 1971 Supplementary Capital Budget to 
supplement the amount already appropriated as the City's 
share of the cost of the Centennial Project." 

Your Board RECOMMENDS approval of the recommendation of 
the officials. 
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FINANCE MATTERS 


RECOMMENDATIONS 


1. I nvestment Matters (Various Funds) September 19 79 

The Director of Finance reports as follows: 

"(a) Security Transactions during the month of September 1979. 
(b) Summary of Securities held by the General and Capital Accounts. 

(a) SECURITY TRANSACTIONS DURING THE MONTH OF SEPTEMBER 197 9 
1. GENERAL AND CAPITAL ACCOUNT TRANSACTIONS (PURCHASES) 


Type of Security 


Maturity 
Date 


Maturity 
Value 


Cost 


Term Annual 
Days Y ield I 


Chartered Bank De|)or:it Roceipts and Government Notes 


2 . DEBT CHARGrn EQUALIZATION FUND (PURCHASES) 
Chartered Bank Defjosit Rficeipt:: and Government Notes 
7 Toronto Dominion Bank Nov. 13/79 $ 3,755,266.85 $ 3,700,000.00 


1+7 


;ept 

U 
5 

Bank of British Columbia 
Canadian Imperial Bank 

Sept 

. 5/79 

$ 1,000,308. 

22 

$ 1,000,000. 

00 

1 

11. 

25 



of Commerce 

Sept 

. 6/79 

997,2m. 

38 

996,927. 

28 

1 

11. 

50 


6 

Canadian Imperial Bank 












of Commerce 

Sept 

.11/79 

1,001,301. 

37 

1,000,000. 

00 

5 

9. 

50 


6 

Bank of British Columbia 

Oct. 

15/79 

3,037,1+07. 

95 

3,000,000. 

00 

39 

11. 

67 


6 

Bank of British Columbia 

Feb. 

15/80 

1,580,689. 

32 

1,500,000. 

00 

162 

12. 

12 

; 

,1 

Vancouver City Savings 












Credit Union 

Mar . 

7/80 

1,059,252. 

05 

1,000,000. 

00 

178 

12. 

15 

J 
: 

7 

Bank of British Columbia 
Vancouver City Savings 

Sept 

.20/79 

1,251,797. 

95 

1,250,000. 

00 

6 

8. 

75 



Credit Union 

Sept 

.18/79 

1,500,1+78. 

77 

1,500,000. 

00 

1 

11. 

65 

] 

8 

Bank of British Columbia 

Mar. 

m/80 

1,588,512. 

33 

1,500,000. 

00 

178 

12. 

10 

; 

9 

Mercantile Bank of Canada 

Dec. 

3/79 

1,536,678. 

08 

1,500,000. 

00 

75 

11. 

90 

r 



Vancouver City Savings 












Credit Union 

Feb. 

15/80 

1,01+8,657. 

53 

1,000,000. 

00 

11+8 

12. 

00 

f 
d 

6 

Vancouvor City Sav lhrs 












Cred It Un i on 

Sept 

.27/79 

2,000,61+6. 

58 

2,000,000. 

00 

1 

II. 

no 

f 
d 

7 

Mercantile Bank of Canada 

Mar . 

m/80 

1,583,689. 

73 

1,500,000. 

00 

169 

12. 

05 

f 

A 

8 

Banque Canadienne 












Nationale 

Oct. 

2/79 

1,001,013. 

70 

1,000,000. 

00 

1+ 

9. 

25 






$20,187,671+. 

96 

$19,71+6,927. 

28 





11.60 


2 
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Clause No. 1 cont'd: 


Date 


Sept 


3. SINKING ['UND TRANSACTIONS (PURCHASES) 


"lept 


Sept 


Type of Security 
Debentures 


Maturity 
Date 


Maturity 
Value 


Price 


Cost 


Term Yield 
Yrs.Mos. % 


2H City of Vancouver 6.00% June 15/80 $ 7,000.00 95.93 $ 6,715.10 -/9 12.00 


Chartered Bank Deposit Receipts and Government Notes 


27 Toronto Dominion Rank Nov. 13/79 4,059,747.95 


Days 


$4,066,747.95 


4.000.000.00 


$4,006,715.10 


47 11.60 


4. CEMETERY CARE FUND TRANSACTIONS (PURCHASES) 


Debentures 


Yrs. Mos. 


18 City of Vancouver 9.25% Sept. 1/81 $ 1,000.00 95.50 $ 955.00 1/11 11.90 


(b) SUMMARY OF SECURITIES HELD BY THE GENERAL AND CAPITAL 
ACCOUNTS ONLY - AS AT SEPTEMBER 30, 197 9 


Type of Securit y Par or Maturity Value Cash or Book Value 

Short Term 

Chartered Rank Deposit 

Receipts and Government Notes $ 122,262,333.61 $ 116,997,784.20 


The Director of Finance recommends that the above transactions be approved." 

The City Manager I'ECOMMENDS th.it the foregoing recommendation of the Director 
of Finance be approved. f 

2 . Interest Allowed on Prepayment of Real Property Tax 
The Director of Finance reports as follows: 

"Section U12 of the Vancouver Charter enables City Coiincil to determine, 
by by-law, the interest rate allowed and terms and conditions applicable 
to the prepayment of property taxes. 

Our present interest of 7i9^ per annum is not in keeping with current short- 
term interest rates and I therefore believe the City should increase its 
prepayment interest to 10^ per anniim which is more representative of cur- 
rent market conditions. This rate to be effective on November 1, 1979* 

The Director of Legal Services has prepared the necessary amending by-law 
and it is submitted to Council concurrently with this report. 

I therefore recommend that Council approve the increase in the interest 
rate payable by the City on real property tax prepayments from 7^ to 
10^ and amend By-law 4804 accortlingly, effective November 1, 19791' 

The City Manager RECOMMENDS the foregoing recommendation of the Director 
of Finance be approved. 
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(FINANCE: A7-3) 


3. 


Ukrainian Museums of Canada - Vancouver Branch 


The Director of Social Planning reports as follows : 


11 


PURPOSE 


The Ukrainian Museum, located in the Ukrainian Greek Orthodox Church at 154 
East 10th Avenue in Vancouver, has applied to the Provincial Government for 
$1,500 cuid in order to qualify for these fxmds they require a letter of support 
from City Council. This is a fairly common requirement of Non Profit Associations 
applying for Provincial funds. The purpose of this report is to ask City Council 
to endorse the Ukrainian Museum grant application . 

BACKGROUND 

The Museum was opened in 1956. It occupies about 500 squcire feet in the Church 
on East 10th. It is operated by volunteers on a budget of about $2,000 per 
year. Their displays include costumes, embroidery, tools, musical instruments 
and ceremonial handicrafts. Some items reflect 100 years and more of Ukrainian 
culture . 

The $1,500 will be used to document their collection by updating records, 
registering and cataloguing their possessions. The money will also be used 
to pay an honorarium aind to purchase equipment. 

The Ulcrainian Museum is a registered member of the Provincial Museums Association 
and has good liaison with the Centennial Museum. It is the only museum of its 
kind in B.C. Their modest grant application is supported by Rob Watt, Chief 
Curator of the Centennial Museum. 

No City funds are requested. 


The Director of Social Planning recommends that: 

City Council endorse the work of the Ukrainian Museum 
and support their application to the Provincial 
Government for a grant of $1,500." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Director of Social Planning be approved. 


4 . B ank Accounts Required for City Business 
The Director of Finance reports as follows: 

■'It has been the policy for the Director of Finance to report to Council each 
time a new bank account is required to conduct city business. This applies only 
to chequeing accounts, since on April 19, 1977 Council adopted a recommendation 
allowing the Director of Finance to open Transfer Accounts with the City's 
banker, as required, for administrative efficiency. Transfer accounts allow for 
the deposit of City funds which are automatically transferred to the City's 
General Account. 

Since 1977 there have been a number of requests for imprest (petty cash) cheque- 
ing accounts and another request is pending approval. The use of chequeing 
accounts is becoming more prevalent for security reasons and through increasing 
demands for ready sources of funds to handle expenditures of a routine nature. 
These accounts operate in the same fashion as a petty cash fund except that a 
bank account has the advantage of better security of funds than cash being held 
in an office. The Internal Auditor conducts regular audits and an annual review 
at year-end of all petty cash or chequeing accounts. 

The request at this time is to extend the authority of the Director of Finance 
to open chequeing bank accounts at any convenient bank for the conduct of City 
business on an imprest account basis in special circumstances where it is 
warranted. This is for administrative efficiency and protection of the City funds 
and does not effect the expenditures or revenues of the City. 
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Clause No. 4 cont'd : 

It is therefore recornmended that the Director of Finance be authorized to open 
chequeing bank accounts with any of the Canadian Chartered Banks in the City for 
the purpose of setting up imprest accounts on behalf of the City Departments 
and to name the signatories to such accounts as required from time to time." 


The City Manager RECOMMENDS that the foregoing recommendation of the 
Director of Finance be approved. 


5. Local Area Planning Program - Hastings-Sunrise 
The Director of Planning reports as follows: 

"City Council on October 2, 1979 approved recommendations of the 
Director of Planning to: 

Approve the retention of a temporary Planner II, Planning 
Assistant III and Clerk-Typist II for two years for 
assignment to the Hastings-Sunrise Local Area Planning 
program and report back in advance of the 1980 Operating 
Budget with a detailed program budget, including funding 
for a site office. 

The purpose of this report is to seek early approval of the 
detailed budget. Lead time is necessary to negotiate for office 
space, post and interview staff and make necessary arrangements 
for maintaining continuity of existing programs. 

City Council has already approved, by its resolution of 
October 2nd, funding for the staff positions. 

Therefore, the Director of Planning recommends: 

THAT City Council approve the detailed budget outlined 
in Appendix I for Hastings-Sunrise Local Area Planning 
Program in advance of the 1980 Operating Budget." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Director of Planning be approved. 


6 . Assessment Options for 1980 

The Director of Finance reports as follows : 

"1980 Assessed Values 

Each year at this time the B. C. Assessment Authority provides the City with an 
analysis of the expected changes in assessed values in the coming year. This is 
to enable Council to choose which option property will be assessed under for 
general purposes in the coming year. The choice of an option for assessment 
is required by statute to be made by November 10 each year. 

There is a choice of four options (A-D). Option A has been chosen by Council 
for the two years since the coming into force of the Assessment Amendment Act. 
This year the Province has amended Option A by setting the 1980 percentages as 
follows: 


1979 


1980 


Residential 
Commercial 
Industrial 
Util ities 


15% 
25% 
30% 
30% 
30% 
15% 


14.5% 

25% 
30% 
30% 
25% 
10% 


Machinery/Equipment 
Farms 


5 


303 


MANAGER'S REPORT, October 26, 1979 (FINANCE: A7 - 5) 


Clause No. 6 Continued 


"The option chosen sets the percentages by which actual value is multiplied to 
become the assessed value on which each property is taxed. Under Option A 
properties with large increases in assessed value due to the introduction of the 
Assessment Amendment Act are phased in. 

Option B is the same as Option A with no phase-in. Very few properties have 
qualified for phase-in on the general roll in Vancouver and this is the last year 
of phase-in so that this option is probably not worth considering. 

Option C sets the percentage for assessed value at the same percentage as actually 
occurred in 1979. Unless there are large adverse changes proposed in Option A 
there doesn't seem to be any rationale for maintaining the status quo in this way. 

Option D sets the relationships between classes by their relative market value, 
i.e. all properties are assessed at the same percent of actual value. This option 
causes large property tax shifts onto residential property and has been twice 
previously rejected by Council. 

Therefore, the comparison of percentage shares of taxes under various options for 
the general purposes roll will not be discussed further here. The Options Studies 
give further information on shifts in tax burden as a result of the combination 
of increases in value oF real estate and the new Option A formula. 

Information provided by the Assessment Authority indicates that even though 
residential property will be assessed at a lower per cent of actual value than 
in 1979, total assessed value is expected to increase in the single family sector 
more than in the commercial and industrial sectors. This means that the 
residential share of total taxes in 1980 will increase by about 1.6 per cent. 
What is happening is that increases in relative real estate values are shifting 
more of the burden of the tax onto residential property but the Province is 
shifting some of that away by amending Option A. The net result for 1980 of 
the Province's revised Option A is shown in Table 1. 

SHARES OF TOTAL TAXES 


(Total taxes includes general, school, 
hospital. Regional District, B.C. A. A.) 



1979 

1980 

Per cent Change 
in Share 

Single Family & Duplex 

36.85% 

37.45% 

1.63% 

Other Residential 

14.20 

13.95 

(1.76) 

Utilities 

3.85 

3.67 

(4.68) 

Industrial 

4.49 

4.29 

(4.45) 

Business & Other 

38.64 

38.68 

0.10 

Misc. (Farm, Seasonal) 

0.08 

.08 


Hydro 

1 .89 

1 .88 

(0.53) 


100.00 100.00 


The Options Studies are indicative of the shifts that can be expected in 1980, 
involving properties on the 1979 roll as of the date the Options Studies are 
calculated. Between that time and the issue of a new assessment roll, new 
construction will be added to the roll and further refinements to the actual 
values will be made. It is expected that there will be further increases in 
the residential sector and changes will also occur in the commercial and 
industrial sectors. The overall effect of these will not be known until May 
or June of 1980 so that the figures presented here will be different at the 
time the mill rate is set. 
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Clause No. 6 Continued 

I 
I 

1 " Request to A^^g, fJAVJ. "ge to Change Option A 

On October 17, 1978 Council requested further study and consideration of the 
following recommendation: 

'Council request the Provincial Cabinet to change Option A 
so that industrial property and machinery/equipment are 
assessed at 25 per cent of actual value rather than 30 per 
cent and that the Director of Finance be directed to draft 
an appropriately detailed brief to the Province in support 
of this position. ' 

This issue has been partially addressed by the Province's change in Option A for 
1980. However, a separate report will review the previous work in this area, 
report the findings of further analysis and request that Council make a final 
decision on this issue. 

Option for 1980 General Purposes Assessment 

The effect of Option A in 1980 appears to lead to a small shift in the burden 
of the property tax from the industrial/utility sector to the residential sector. 
This is mainly due to differential increases in real estate values. For reasons 
reviewed above, none of the other options are superior to Option A. Therefore, 
the Director of Finance reconunends : 

THAT Council choose Option A for the calculation of assessed values 
for the general purposes roll in 1980." 

i The City Manager RECOMMENDS that the foregoing recommendation of the 
: Director of Finance be approved. 

7 . Maximum Fines - By-laws 

The Director of Legal Services reports as follows: 

"Many of the more commonly used by-laws have a maximum 
fine of $500. This was a limit imposed by the Charter 
some years ago. This limit was removed to enable the 
$1,000 limit, set out in the Summary Convictions Act, 
to apply. That limit has now been raised to $2,000. 
It would seem appropriate to amend those by-laws which 
are used on a daily basis so that the maximum fine is 
raised to $2,000. 

The by-laws which it is recommended be changed are: 

Building Sunday Entertainment 

Plumbing Vehicles for Hire 

License Vehicle Licensing 

Untidy Premises Trailer Court 

Club Regulations Electrical 
Second Hand Dealers Sign 

Street Vending . Standards of Maintenance 

Health Sundry Business 

Noise Control Zoning and Development 

Fire Shops Closing 

I recommend that the above by-laws be amended accordingly. " 


The City Manager RECOMMENDS that the foregoing recommendation of the 
Director of Legal Services be approved. 


FOR COUNCIL ACTION SEE PAGE(S) ^r^.. 
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PROPERTY MATTERS 


RECOMMENDATIONS 

1. Lease of Britannia Community Services Centre 
Coffee Shop to Stothert & Klrby 

The Supervisor of Properties and Director of Legal Services 
report as follows: 

"When the Britannia Community Services Centre started 
up In 1976 Stothert and Klrby were given a three-year 
lease of the coffee shop commencing In June of that 
year. The City arranged for Installation of all 
kitchen equipment. The rent was a minimum $150.00 per 
month plus the amount by which 2% of annual gross 
Income exceeded $1,800.00. The operation was not successful 
and on December 8th, 1978, Council authorized the 
termination of this lease and the leasing of the coffee 
shop to Customized Food Services Management Ltd. on the 
same terms and conditions. Customized Food Services 
Management Ltd. could not make a go of this operation 
either and have abandoned the venture. 

Stothert and Klrby owe the City $2,385.94. This Is 
principally arrears of rent but also Includes a claim 
arising from a final Inventory. However, shortly after 
starting up, Stothert and Klrby suffered a loss of 
$1,578.24 because of a fire In the kitchen. The kitchen 
fan motor was overloaded and shorted out. The operators 
had nothing to do with the Installation of this equipment 
and are merely Innocent victims. They have made a 
detailed claim to the City on account of this loss. If 
this loss Is set off against what Is owing to the City 
under the lease the City has a net claim of $807.70. 
Stothert and Klrby In total have lost approximately 
$14,000.00 In the operation of this coffee shop. In 
light of this fact and In light of the fact that It Is 
arguable who should bear the loss of the fire, It Is 
recommended that the City accept from Stothert and 
Klrby $807.70 In full settlement of all City claims 
arising from the leaie of the coffee shop." 

The City Manager RECOMMENDS that the foregoing report of the 
Supervisor of Properties and Director of Legal Services be ^ 
approved . 

2, 9mnt Ravlaw - 4497 Belmont Avenue 

The Supervisor of Properties reports as follows i 

"City Council on October 3, 1978 approved a lease arrangement 
of a store and living quarters at 4497 Belmont Avenue, Lot H, 
Block 130, D.L. 540 for a period of three years at a rental 
of $160.00 per month. 

This lease was to be subject to a rental review every year and 
following negotiations the owners have agreed to a rental 
Increase to $175.00 per month effective January 1, 1980. 

The Supervisor of Properties Is of the opinion that this 
Increase represents fair market rental value and recommends 
that the rent for 4497 Belmont be Increased to $175.00 per 
month effective January 1, 1980." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Properties be approved. 
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3. B.C. Hydro Central Park Substation 
Site - New Option Agreement 

The Supervisor of Properties reports as follows: 

"On May 31, 1968 Council approved the overall concept 
plan for the South-East Sector (now known as Champlain 
Heights) , which plan included proposed conditions for 
the sale of a portion of land to B.C. Hydro to create 
a site for the development of a substation. The 
conditions were: 

" (a) An agreement shall be entered into with the 

City that B.C. Hydro will purchase all remaining 
private lands within the proposed site. 

(b) Submission of a scheme of development satisfactory 
to the Technical Planning Board, which scheme 
of development will include a suitable timing 
for the removal of existing buildings." 

B.C. Hydro met the conditions and on June 11, 1974 Council 
approved the two-stage sale of: 

Lot 99, D.L. 339, Plan 14104 (4.56 acres) 

AND 

Portions of streets, to be closed eventually and 
consolidated with Lot 99 and the private lands 
purchased by B.C. Hydro. 

Lot 99 was paid for and an agreement was entered into covering 
the various other aspects of the two-stage sale. An option 
to purchase in favour of the City was registered against 
Lot 99 to ensure development of a sub-station is commenced 
before January 1st, 1990. 

B.C. Hydro have advised that the construction of the sub- 
station has been deferred and they are requesting an 
extension of time within which to commence construction 
of this facility. In addition, a Development Permit was 
issued in 197 9 for a micro-wave tower to be built on a 
portion of Lot 99, and Hydro are further requesting that 
the option to purchase be amended so that in the event 
it is exercised by the City, the micro-wave site will 
be excluded from the repurchase by the deposit of a 
subdivision plan. 

The Planning Department have reviewed the back ground 
relating to this sale and find no reason to object to 
B.C. Hydro's requests. However, the Law Department feel 
it preferable to draw a new option document pursuant 
to the new Perpetuities Act and B.C. Hydro concur with 
the drawing of a new option to incorporate their request- 
ed amendments. 

The Supervisor of Properties recommends that a new option 
document satisfactory to the Director of Legal Services 
be prepared to: 

(1) extend the time in which B.C. Hydro have to commence 
construction of a power substation from January 

1, 1990 to January 1, 2000. 

(2) Permit resubdivision of the site at Hydro's cost 
to exclude the micro-wave tower site from the 
repurchase in the event the City exercises it's 
option." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Properties be approved. 

FOR COUNCIL ACTION SEE PAGE{S)..-2..£.^— 
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MANAGER'S REPORT 



DATE October 22, 1979 


TO: 


VANCOUVER CITY COUNCIL 


SUBJECT : 


Framework for a Vancouver Energy Strategy 


CLASSIFICATION: 


RECOMMENDATION 


The Director of Planning reports as follows: 


" BACKGROUND 

On August 28th, 1979, Council considered a letter from Toronto Alderman 
Richard Gilbert proposing a conference on 'Energy in Cities' to be held 
in Toronto on January 31st and February 1st, 1980. Alderman Gilbert 
requested support of the proposal. 

Council resolved: 

THAT the City of Vancouver support the proposed conference and 
authorize up to two staff members and two members of Council 
to attend. 

FURTHER THAT a City of Vancouver position paper be prepared 
and information on the agenda for the conference be requested 
as soon as possible. 

On September 21st, 1979, Alderman Harcourt requested that the City Planning 
Department prepare a draft statement of City energy intent to fulfil the 
second clause of Council's resolution. The statement, entitled 'Framework 
for a Vancouver Energy Strategy' was considered by the City's Conserver 
Society Steering Committee on October 18th, 1979, and some modifications 
were made in response to the Committee's advice. 

DRAFT STATEMENT 

A draft of 'Framework for a Vancouver Energy Strategy' is attached as 
Appendix I. The proposed statement is liberally adapted from that for 
Portland, Oregon, a city of similar size, economy, and climate to our 
own. The major difference is that Portland went through an extensive 
public information and participation program to arrive at its energy policy. 
The Director of Planning believes that a public planning program is 
necessary to build lasting understanding and commitment to energy con- 
servation and that a simple policy statement (no matter how rational and 
elegantly worded) will not substitute for the tough, slow job of building 
community will to take individual and collective action. 


The draft statement is, therefore, intended not as a definitive, final 
statement of City energy policy; but rather as a beginning, skeletal basis 
around which public discussion and policy debate can take place. From 
that dialogue, involving all sectors of the Vancouver economy, a positive 
and practical City Energy Strategy should eventually emerge. 

The proposed Framework has three basic parts: (1) a general goal of 
civic intent; (2) a set of broad policies in support of that goal; (3) a 
list of possible work in pursuit of each policy. Discussion at the 
Conserver Society Steering Committee demonstrated that the policies have 
the potential of being quite contentious and the possible work may imply 
actions which appear counter to other city and societal objectives. Further 
discussion and planning of energy policies and actions needs to take place 
in the context of the other qualities the City wishes to retain. The 
sooner Vancouver confronts the energy problem in open discussion, the more 
able it will be to avoid severe solutions which do not respect the 
community's other values and goals. 
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RECOMMENDATION 


The Director of IManning recoiiiriiends : 


A. THAT Council adopt the draft 'Framework for a Vancouver Energy Strategy' 
as its prel i mi nary statement of energy intent for public discussion 

and debate. 

B. THAT it authorize the presentation of the Framework at the Toronto 
Conference . 

C. THAT the Framework be made available for general discussion and debate 
within the Vancouver community through: 

i) Publication in the Quarterly Review ; 

ii) Referral to the Vancouver City Planning Commission for consideration 
in its Goals for Vancouver Program; 

iii) Other means to be identified by the Director of Planning. 

D. THAT the Director of Planning report back early in 1980 on options 
and suggested staff allocations for pursuing some of the possible work 
suggested in the Framework." 


The City Manager notes that the proposed statement and program 
go well beyond energy conservation within civic operations, and 

I t?iat it will probably be difficult to develop a final energy 

I statement and program without some funding from the senior 

1 governments. 

I 

I Approval of this report would, however, continue the development of 

i a meaningful energy position for Vancouver and the City Manager 

RECOMMENDS that the recommendations of the Director of Planning 

be approved. 


fOR COUNCIL ACTION SEE PAGE(S) . 
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(FINANCE - 7) 


8. Temporary Help - 

City Clerk's Office 


The City Clerk reports as follows: 

"Because of the recent decision by Council to include Records 
Disposal and Archives as part of the functions of this office, 
I am spending considerable time in arranging matters relating 
to the Archives Building, its future operation and staff re- 
quirements . 

I normally clerk the Court of Revision - Real Property during 
its meetings in February and part of March, however, this year 
I am finding it most difficult to perform these duties and my 
staff are only able to give limited assistance because of the 
work load of this office. 

I am preparing a report for Council through the normal channels 
concerning the staffing of this office but in the meantime I would 
request that I be authorized to obtain temporary help in respect 
to the Court of Revision and other duties for a period of four 
(4) weeks at an estimated cost of $610.00, further that the 
necessary funds be approved in advance of the Department's 19 71 
Budget Estimates." 

Your Board RECOMMENDS that the report of the City Clerk be approved. 


****** 


FOR ADOPTION SEE PA6E(S) kh3.r.3.. 
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MANAGER'S REPORT 

I DATE October 23. 1979 

i TO: VANCOUVER CITY COUNCIL 

i 

SUBJECT: Integration of Park Board and City's Accounting Systems 

CLASSIFICATION: RECOMMENDATION 


i The Director of Finance and Superintendent of the Park Board report as follows: 

! 

j "The Standing Committee on Finance and Administration on November 23, 1978 con- 
j sidered a report from the Director of Finance of the September 30, 1978 Review 
j of Operating Budget Revenue and Expenditure. That report contained the Director 
I of Finance's concerns respecting the existence of a separate accounting system 
j for the Park Board; difficulties in obtaining current and accurate information; 
! and the delay in recording transactions between the City and the Park Board. As 

a result the following recommendation of the Committee was made and adopted by 

City Council on December 12, 1978. 

"That the Director of Finance investigate and report back to Council 
on the feasibility and advantages of integrating the Park Board 
accounting system into the City's system." 

The feasibility of integration has been investigated and it has been determined 
that it is feasible and desirable to include the Park Board in the City's accounting 
system. This has been determined by an examination and discussions between Park 
Board Financial Services and City Finance Department staff and officials. The 
various accounting transactions have each been identified and a method determined 
to include each into the City's accounting systems. (A detailed description of 
the methods is on file with the Director of Finance and the Superintendent of Parks). 
The integration would be done in such a way that Park Board transactions are 
discernible from other City accounting transactions. Simply, Park Board trans- 
actions would be made to conform to City accounting system requirements of format 
and content and run through the City's systems. The most major change that can be 
foreseen would be in adopting the City's Account Code system. 

The 1980 budget preparation and review would be on the basis of the 1979 code 
system with a conversion to any new coding system adapted prior to entry of budget 
figures in the 1980 accounts. 

i 

! Integration, if approved, would be effective from January 1, 1980. The required 
training and familiarization of Park Board staff of system changes and new account 

i code assignments would be spread over the next two month period. It is estimated 
that approximately $20,000 to $25,000 of additional cost may be needed for overtime, 
temporary help, new forms printing and micro-film equipment. 

j The integration of Park Board accounting would be undertaken with these understandings: 

I - The authority of the Park Board and the Superintendent of the Board in budget 
I and financial matters would remain as at present (see Section on budget activities 
for minor exception). 

- All of the financial documents related to the Park Board operation would remain 
in the possession of the Board. 

- The Park Board capital, revenue budget, and operating accounts would be assigned 
1 separate account code blocks within the City's account code system and regular 

j City financial reports would be supplied to the Board of its accounts. 

I - That no staff changes in terms of personnel, job classifications, or salaries 
would take place initially, but all Financial Services positions in the Board 
would be reviewed in a year to determine the effects of the change. 

: - That the City Finance Department will, jointly with the Park Board, undertake 
to develop and implement with a target date of June 30, 1980, a costing system 

i (work order system) satisfactory to the Superintendent of the Park Board and 
Director of Finance. 
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"The advantages and disadvantages of the proposed integration are as follows: 
ADVANTAGES OF INTEGRATION 

1. Conformity of Park Board with the accounting systems and financial reports 
of all other City Departments and Boards which has concurrent and future 
benefits of: 

- conmon references and terminology 

- interpretive reports between different coding systems no longer required, 

- increased mobility of staff between offices and fewer learning experiences, 

- City system improvements become immediately available to the Board. 

2. More timely financial information reports will be available through: 

- faster processing of information data by City Accounting staff immediately 
correcting minor coding and keypunch errors, 

- financial ledgers and automatic management reports being produced earlier. 
Currently City reports are produced about the 15th of the following month. 
Park Board reports are produced a week or two later, 

- elimination of one month delay transferring Park Board financial information 
into City records and vice versa, 

- City adopting a four weekly reporting cycle in 1980. 

3. Automatic computer calculation and loading of supervision, overhead, and fringe 
benefit costs become available, with a savings in staff and processing time. 

4. Accumulating financial information becomes available avoiding the need to search 
through several monthly records in analysis work. 

5. Billings to external organizations and senior governments may be processed earlier 
due to elimination of one month delay. 

DISADVANTAGES OF INTEGRATION 

1. Initial conversion disadvantages will take the form of some increased and changed 
workloads in the areas of: 

- training in new transaction procedures, 

- adoption of new account codes, 

- revision of Park Board forms to coincide with City coding practices and 
requirements. 

2. Ongoing procedural disadvantages will be in the areas of: 

- increased coding and reporting requirements for some transactions, 

- centralized vendor coding and the assigning of account codes will require 
close liaison with City Accounting and Budget Offices rather than direct action. 

3. Source documents for Park Board transactions appearing in City ledgers will 
not be available to City accounting staff except through enquiry to the Park 
Board. 

4. Some detail information now evident in Park Board ledgers will be summarized 
in City ledgers requiring following of audit trail back to detail listings and 
source documents. 

PROCEDURE AND POLICY CHANGES 

Integration would require decisions in some policy and procedural areas which will 
have some affect on the degree of advantage to be gained. The changes are included 
in Appendix A of this report for record purposes and will be resolved as the 
integration proceeds. 


I "COSTING SYSTE M 

I 

r 

The Superintendent of the Board is most desirous of having the Board's financial 
systems incorporate a work order costing system for more effective control of 
works projects. The current Park Board and City systems do not offer this 
I facility, but it will be a priority in the revision of thesCity's fina||cial 
j systems in the next six months. In the interim, it is suggested that s manual 
I costing system be developed for selected projects of the Board to provide the 
I operational control desired. The system would basically require daily or weekly 
reports from project managers on labour materials and equipment, which could be 
quickly costed and regular reports prepared for the project manager. The adoption 
of the City's accounting system by the Park Board would, in the opinion of the 
Park Board accountant and the City accountant, result in some time-savings for 

! the Park Board's receivables clerks and provide the necessary time to operate 
this manual system. 

I 

! It is noted that the Park Board is an ideal area to carry out a 'pilot' fully- 
' automated work order system in order to assess its desirability in implementing 
it in other areas of the City needing expressed management information. The fact 
that the present Park's Superintendent is knowledgeable in and has expressed a 
need for the system is of benefit in implementing a new system. 

BUDGET AUTHORITIES 

Currently the Park Board is required to submit for Council approval transfers 
of funds within the Park Board Operating Budget in excess of $5,000 and within 
its Capital Budget transfers in excess of $25,000. A policy change that is 
desired and is agreeable to the Director of Finance is that the above limitation 
j only applies to transfers of funds between organization areas and functional or 
I facility budget totals in the Operating Budget and between projects in the Capital 
! Budget. 

Specifically in the Operating Budget for example, the maintenance budget 
appropriations for an area or facility may be altered without reference to City 
Council in the elements of that function (i.e. labour, material, equipment, 
supplies, etc.) (level 1) provided the sum appropriations (level 2) for the 
particular area, function or facility do not change. This means that funds may 
not be transferred to another area, function or facility without adherence to the 
transfer of appropriation limits or reporting requirements. 

In the Capital Budget, appropriations are generally approved by Council on a 
project basis. The understanding would be that breakdowns of approved project 
appropriations for the purposes of isolating project elements and cost control 
and transfers of funds between those elements would be allowed without reference 
j to Council. Transfers between projects, however, would require adherence to the 
transfer of appropriation limits and reporting requirements. 

i In all cases of transfers of funds, it will be necessary to advise the City Budget 
Office of the requested change for action in the financial record system. 

The above is recommended by the Director of Finance in order to provide the Park 
Board with increased cost and budget building information without increasing the 
budget "restrictions" but maintaining a reasonable overall budget control. 

SUPERINTENDENT OF PARKS - APPROVAL 

The foregoing report has been reviewed with the Superintendent of Parks, senior 
Park Board and Finance Department staff who are in agreement with the proposed 
integration of the Park Board and City Accounting Systems including implementation 
of a "work order" type of management information system for the Park Board. 

COST ESTIMATES 

i 

I It is anticipated that there will be no significant ongoing cost Increases to the 
I City or Park Board. However, there are some one time Implementation and equipment 
; costs estimating to be $25,000, as follows: 


i 
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Sta ff Costs - Temporary Help and Overtime 


Finance Department 


- Accounting, auditing, budgets and Computer Services 


$12,000* 


Parks Board 


- Parks Board Finance and Operating Divisional 
staff training 


8,000 
$20,000 


♦Includes estimated $4,000 towards Computer Services 
costs associated with review and implementation of 
a work order system. If additional funds are required, 
they will be included in the 1980 budget. 

Purchase of Equipment and Printing of Forms 

Parks Board 

- Microfiche printer, etc. $ 1,500 

- Print new forms 3,500 


RECOMMENDATIONS 

The Director of Finance and the Superintendent of the Park Board recommend that: 

A. The Park Board accounting system be integrated with the City's accounting 
system. 

B. The understanding in respect of transfer of funds as being within the full 
authority of the Park Boa>"d as contained in the report be approved. 

C. The remaining policy and procedural decisions referred to in the report be 
considered and resolved as required by Park Board and City officials. 

D. The Director of Finance, Manager of Computer Services, and Superintendent of 
Parks, proceed immediately to develop a computerized "work order" costing 
system with a target implementation date of June 30, 1980. 

E. The Park Board staff positions that are affected by these changes be reviewed 
in a year by the Director of Personnel Services. 

F. Funds amounting to $25,000 be provided from Contingency Reserve for estimated 
one-time City and Park Board costs as follows: 

- Temporary help and overtime $20,000 

- Printing forms and purchase equipment $ 5,000" 


The City Manager RECOMMENDS approval of the above recommendations, subject to 
the approval of the Board of Parks and Recreation. 


$ 5,000 


COUNCIL ACTION SEE PAGEiSl.£.i;i, 
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October 26, 1979 


TO: 


Vancouver City Council 


SUBJECT: 


Gastown Community Action Plan 


CLASSIFICATION: RECOMMENDATION 

The Director of Planning, City Engineer, and Director of Finance report as 
follows : 

"INTRODUCTION 


Council has received a report entitled the Gastown Community Action Plan prepared 
by the Gastown Historic Area Co-ordinating Committee. The Plan is a comprehensive 
document that makes a number of recommendations. Its Appendix A contains a 
draft Charter amendment which would enable Council to establish Special Improve- 
ment Districts in the City. The recommendations could have very significant 
impacts on this and other areas of the City. 

The purpose of this report is to briefly review the Plan and present initial 
general staff reaction to its proposals. In addition, this report requires 
Council direction regarding the appropriateness of creating Special Improvement 
Districts and seeks Council approval of the commitment of the staff resources 
necessary to analyse the recommendations, to fully develop the Special Improve- 
ment Districts concept, and to evaluate its equity and effectiveness in comparison 
to alternative procedures. 


The Action Plan was prepared under auspices of the Gastown Historic Area Co-ordi- 
nating Committee (GHACC). The GHACC is a non-profit group that was established 
in 1977 and acts as the co-ordinating body with respect to the promotional and 
developmental efforts of other societies and entrepreneurs in Gastown. The 
function of the Society is to facilitate economic and architectural preservation 
and improvement to the Gastown area. Council will recall that the GHACC was the 
sponsor for the Gastown Galleria Market proposal that was recently considered by 
Council . 

The Gastown Community Action Plan evolved out of a growing concern (1976-1979) 
with the persistent economic slump that the area was experiencing. Since 1976, 
retail sales have decreased, vacancy rates have increased and the redevelopment 
of the area has stagnated and perhaps even reversed. In order to try to combat 
this economic slump, the GHACC organized a volunteer planning team to review and 
analyse the situation. The work of this team was reviewed and revised by a sub- 
sequent volunteer group and ultimately circulated through the Gastown Community. 
Out of these discussions, based upon the recotmiendations for which there was 
general community support, the Community Action Plan was developed. Basically, 
the Plan proposes a considerable variety of recommendations designed to correct 
what are perceived to be the problems of Gastown in order that this commercial/ 
historic site will be able to achieve its maximum potential. 

C ONTENTS OF PLAN 

The Plan's recommendations touch on many areas of responsibility. It proposes 
changes that will affect the private sector and also all levels of government. 
It has implications for all other commercial, industrial and residential 
neighborhoods in thp City. Perhaps the principal recommendation concerns the 
proposal to establish a "Special Improvement District" and an elected Board of 
Management for the Gastown area with certain taxation and spending powers. In 
addition, there are recommendations dealing with zoning and land-use, the Build- 
ing By-law Board of Appeal, seismic risk, taxation and assessment procedures, 
the building code, the Federal Income Tax Act, the Sign By-law, the Traffic 
By-law, liquor regulations, designation and design of streets, traffic flow and 
parking regulations, development of City and privately-owned lands, street 
improvements and use of sidewalks and streets. While there appears to be merit 
in many of these recommendations, because of their potentially wide-ranging 
impacts, before any consideration can be given to implementation, a great deal 
of staff review and analysis is needed, followed by in depth Council consideration. 
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PRELIMINARY DEPARTMENTAL COMMENTS 

Until substantial staff work has been completed, only the following preliminary 
departmental comments can be made: 

ENGINEERING 

The City Engineer comments as follows: 

"The Gastown Connunity Action Plan represents a most profound change in Civic 
Government which will require a great deal of study before rational comments on 
this Plan can be made. However, a few concerns can be expressed at this time. 

The Gastown area includes much of the East Neck of the Downtown which is a most 
critical corridor for public and private service vehicles, automobiles, transit 
and utilities. It is important that Council consider the implications of some 
of the delegation of responsibility being proposed for city property in this area 
as detrimental effects on this vital corridor could result. 

At first glance, the capital costs as well as the additional maintenance costs 
of a number of the proposals which might be undertaken through the establishment 
of this Special Improvement District, are very high and would probably be beyond 
the ability of properties in the Gastown area to financially absorb. This could 
defeat the objective of revitalizing the area by raising rental rates to such an 
extent that the desired businesses would be discouraged from entering the area. 
These high costs would also subsequently require major subsidies for the Gastown 
area from the other parts of the City. In this regard, the Gastown area has 
already received a great deal of City funding and now other areas of the City 
such as Chinatown and the West End should be upgraded to an equivalent standard. 
It should be noted that except for the Granville Mall, the level of maintenance 
for Gastown is already higher than for any other area of the City. 

Most of the Capital Improvements as well as services which this Plan suggests 
can be accomplished through our existing Local Improvement Procedure, and 
whether this special designation would cause these improvements to be carried 
out more easily and equitably is questioned. 

It is also the cause of some concern that the property owners (the group which 
will pay the proposed special tax) can be outvoted on the Gastown Historical 
Society's Board of Management and can be forced to pay for improvements they do 
not want or can afford. This is a further departure from existing policy, as 
under our existing Local Improvement Procedure the group which pays the tax has 
the voice in whether or not the project proceeds. 

In summary, the physical improvements, servicing and financing proposals in the 
Gastown Community Action Plan could have far reaching effects on all areas of 
the City, and should be the object of a great deal of thought and study before 
any are implemented." 

PLANNING 

The Director of Planning comments, on the S.I.D. concept, as follows: 

"The draft Charter Amendment (Appendix A to the report), if approved and in 
effect, would not affect the requirements of the Zoning, Subdivision and other 
By-laws which fall within the jurisdiction of the Director of Planning. Permit 
requirements, etc. would remain in effect. 

It is possible that such S.I.D. 's could proliferate throughout the City. However, 
the procedure is most likely to be of benefit to commercial areas. Regardless 
of whether there was one or many S.I.D. 's within the City, the proposal offers 
many potential benefits to citizens and the City. One of the most important 
being that local initiative can be more effective and can more directly respond 
to local needs. 

The City Council would retain control over the actions of the Board of Management 
of the S.I.D. and would be able to closely monitor its actions through budgetary 
review. 

In short, I believe the proposal for a Charter Amendment should be supported. 
There are a number of positive advantages to the City." 
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FINANCE 

The Director of Finance comments as follows: 

"The Gastown Community Action Plan recorrniends that Council seek a Charter amendment 
1 to authorize the City to enact the necessary by-laws to provide for the establish- 
; ment of a "Special Improvement District" and a Board of Management for the Gastown 
area. This proposal would mark a major departure from existing City political, 
administrative and financial procedures and, if approved, would have a very sub- 
stantial impact. Before any consideration can be given to its implementation, 
the ()roposal must bo much more fully developed and very carefully reviewed and 
evaluated. In addition, alternative methods of accomplishing the same objectives 
must also be considered. 

I The GHACC has recommended that a "Special Improvement District" be established in 
I Gastown in order to allow the area to implement a system of stable self-management, 
j They feel that it is important that the S.I.D. be run by people within the 
i district as these people, given some access to funds, are best able to manage the 
I operational elements that are specific to the Gastown area. Generally, the GHACC 
I proposal recommends that, given a 67% vote in favour of the concept, an elected 
Board of Management be empowered to levy a property tax (no estimates of amounts 
to be levied) on all property owners in the Gastown area (retail, commercial and 
residential). The Board could then use these funds to hire an area manager, 
conduct promotional activities, undertake certain improvements in public areas, 
acquire property or possibly finance improvements to some private properties. All 
of these activities would be aimed at ensuring that Gastown was able to reach its 
I potential as an historic/commercial site. 

Legislation establishing "Improvement Districts" is not totally new in Canada. 
Ontario has for several years allowed the formation of "Business Improvement 
Districts" with limited taxation and expenditure authorities. Fairly recent 
reports indicate that these commercial area organizations have had some success in 
developing the economic strengths of their neighborhoods. It should be noted that 
the Ontario B.I.D.'s have much more limited authority than is proposed for the 
Gastown S.I.D. In Ontario, the activities of the associations are closely monitored 
and controlled by the municipal government and expenditures are only allowed for 
either area promotion or capital improvements, beautif ication or maintenance in 
public areas. Their expenditure budgets must be approved by Council and taxes may 
only be levied on area businesses, not property owners. Although only limited 
information is available, it would seem that the GHACC proposal envisages a 
relatively more independent organization with both a broader taxation base and 
wider spending authority. The implications of the proposal and how it will inter- 
face with Council's authorities and responsibilities requires much additional 
consideration . 

The Resort Municipality of Whistler has recently been given the authority to 
i establish a "Resort Association" with authorities and responsibilities that 
I seem comparable to what is being proposed in Gastown. However, it is important 
i to note that the creation of the Whistler Association took place prior to the 
I development of the town centre and therefore, the Association was not forced on 
existing property owners. This gives businesses the opportunity to evaluate the 
costs and benefits of locating in the town centre and joining the association 
prior to deciding on location. The need for this special administrative group, 
with some general taxation and expenditure powers, developed from the require- 
ment to publicize, promote and co-ordinate the major functional change that is 
taking place in the Whistler Community. Although the Association's powers are 
i rather broad, because the legislation is very recent, there is no experience upon 
which to judge either the effectiveness or equity of its operation. 

The concept of neighborhood associations forming to promote and improve their 
areas is a common one, especially for commercial /retai 1 areas. These associations 
are operating in many Vancouver commercial districts and most shopping centres 
require tneir merchants to join a similar group. Generally the purpose of these 
groups is to provide unified promotional campaigns for their area and to jointly 
attempt to solve problems and/or sponsor improvements. To some extent, the proposed 
Gastown Board of Management is a more formalized version of these associations. 
Its purpose is to provide co-ordinated management and to guide and fund promotional 
and local improvement efforts. The major change, of course, is that after an 
initial vote n support of forming the S.I.D., neither membership nor financial 
support i s vol untary . 
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! Generally, the purpose of the proposed Gastown S.I.D. is to create, at the 

: neighborhood level, an elected organization with sufficient financial resources 

I that it can effectively manage, promote and improve the Gastown area. To some 

I extent, it provides the area with the resources to meet needs that cannot be or 

I are not being met by Council, in the opinion of the GHACC. Given the involvement 

! of the Association in the community, such a system may have a beneficial impact 

1 on the economy and environment of the area. Alternatively, it may simply create 

i a new level of government with all of its associated constraints. Without 

j additional information, it is impossible to forecast its impact or effectiveness. 

\ Based on the information that is currently available, it is only possible to out- 
! line some general areas in which we have concerns. They include: 

I - Powers of Board: Does the Board want Council to delegate some of its powers 

or is the Board seeking to administer only "additional" authorities? Will 
I the goals and activities of the Society be consistent with those of the Board? 
i With those of Council? 

- Use of Tax Revenues: Should the Board be restricted to making "public" 
purposes expenditures? 

i 

- Source of Tax Revenues: Is it equitable that all owners pay or would it be 
more equitable to allow persons to opt in on a voluntary but permanent basis? 
Should residential buildings be included? u'ould a tax on businesses be more 
appropriate? 

- Supervision and Control of Activities: Who and how will the activities of the 
Board be monitored and controlled by? Who will be ultimately responsible for 
its acts and/or debts? How will elections be supervised? 

Overall, the S.I.D. concept may provide merchants with a vehicle with which they 
can resolve some of their neighborhood specific problems or, it may simply create 
new ones. As the S.I.D. procedure may possess some potential benefits, it is 
probably worth investing the considerable staff time necessary to further develop 
and evaluate the concept. In this regard, however, it is recognized that there may 
be political or philosophic difficulties with the concept of elected neighborhood 
I "governments" and, for this reason, the question of future staff involvement and 
I analysis of the concept is submitted for consideration. In the event that Council 
j does not wish this ir.atter pursued, staff will concentrate its efforts on a review 
; of alternative methods of satisfying the needs of the Gastown area." 

1 

I CONCLUSIOSIS 

. The Gastown Ccmriunity Action Plan contains inportant proposals for corrtunity objec- 
tives and for a Special Iitprovement District procedure to achieve these. A great 
deal of work has been done by the Gastcwn business canmunity on this substantive 
submission and the Qistown Historic Area Ccmnittee is to be congratulated. 

However, your staff have major concerns, general and in detail, about scmo of these 
(.)ro[x).s,i]s, anci would, at Lliis time, recanmt^nd against apf;roval of the Sri) concoi^t 
as requested by the Historic Area Cormiittot^. 

Your officials believe that this siixnission requires further analysis before a de- 
cisicn is made. Such analysis could concentrate on development and evaluation of 
the S.I.D. concept, or on alternative mechanisms to achieve the objectives set out 
in the Plan. Your officials believe the proposal put forward by the GHACXZ justifies 
a full review of the S.I.D. concept. 

REX:OMMEMDATia^ 

Your officials reccmmend that no decision on this submission be made at this time, 
and that the City Manager be instructed to co-ordinate additional research, analysis, 
' and evaluation of the Gastovn Caimunity Action Plan, in consultation with the GHACC, 
for report back in a time frame v^ch would permit application for a Charter amend- 
ment in the spring of 1980, if Council so concludes. 

I The City Manager RBCOMMEMDS approval of the above reconmendation . 


FOR COUNCIL ACTION SEE ?AGm rJ..l^ 


OlSTRIByiED TUESDW 

MANAGER'S REPORT 

DATE October 23, 1979 

TO: Vancouver City Council 

SUBJECT: Sale of City Lands 
CLASSIFICATION: RECOMMENDATION 

The Supervisor of Properties reports as follows: 

"On October 2nd, 1979, under the authority of the 
Property Endowment Fund Board, the following described 
City-owned lands were advertised for sale. Tenders 
were opened in public at 9:30 a.m., Monday, October 
22nd, 1979, and it is 



Recommended that the following offers to purchase, 
being in each case the highest offer received and 
representative of current market value, be accepted and 
approved under the terms and conditions established by 
Council . 


1. Subdivision G except portion included in Plan 4388 
and except the west 1.34 metres, of lots 14 to 17, 
Block 145, D.L. 264A, Plans 1711 and 1771 - W/S 1900 
Block Commercial Drive: Zoned: C-2 (Commercial District) 

Purchase 

Name Approx. Size Price Terms 

K. Landsberger 9.6m x 27m $65,600 City terms 

at 14% 

SUBJECT TO EXISTING MONTH-TO-MONTH TENANCY. 

2. Lot 16 except south 2.5 feet. Block 6, S.E.k Sec. 
26, T.H.S.L., Plan 2588 - S.W. corner William and 
Skeena Street: Zoned: RS-1 (Single Family Dwelling 
District) 


Purchase 

Name Approx. Size Price Terms 

S. Ivanda 11.34m x 32.77m $31,500 City terms 

at 14% 


3. Lot 70 except south 7 feet. Blocks 29 to 31, D.L. 200, 
Plan 1770. N.E. corner Culloden and 57th Avenue. 
Zoned: RS-1 (Single Family Dwelling District) 

Purchase 

Name Approx. Size Price Terms 

Paragon 7.9m x 42.3m $31,560 City terms 

Homes Ltd. at 14% 


The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Properties be approved. 


fOR COUNCIL ACTION SEE -^J--^ 
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October 18, 1979 


A meeting of the Standing Conunittee of Council on Planning 
and Development was held on Thursday, October 18, 1979, in the 
No. 1 Committee Room, third floor. City Hall, at approximately 
1:40 p.m. 


PRESENT: 


Alderman M. 

Alderman H . 

Alderman W. 
Alderman G. 


Harcourt, Chairman 

(Items 2-6) 

Boyce, Chairman 

(Item 1) 

Kennedy 

Puil 


ABSENT: 

COMMITTEE CLERK; 


Alderman M. Ford 
M. Cross 


RECOMMENDATIONS 


1 . Status of Major Development Permit Applications 

Mr. A. Floyd, Development Permit Group Leader, reported 
verbally on the following major development permit applications 


(a) Development Permit Application No. 85195 
1130 Pacific Street 


construct 7 storey apartment building containing 
52 dwelling units 

43 off-street parking spaces 
32 underground ) ^^^^^^ ^^^^ ^^^^ 

8 surface ) 


(b) Development Permit Application No. 85487 
742 Broughton Street 

erect 27 storey apartment building/20 storey 
hotel complex containing 72 dwelling units and 
252 hotel rooms 

parking - 80 cars (underground access from 
Alberni and Broughton Streets) 


(c) Development Permit Application No. 80758 
50 East Pender Street 


construct 2 storey Chinese Cultural Complex 
Phase 2 

39 off-street parking spaces 


(d) Preliminary Development Permit Application 
No. 85516 - 1900 West Georgia Street 

construct 10 storey office/retail/residential 
development containing 110 dwelling units 

parking - two levels of underground parking 

. . ./2 
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BOARD OF ADMINISTRATION 
PERSONNEL MATTERS 

SUPPLEMENTARY REPORT FEBRUARY 5, 1971 

RE COMMENDATI ONS 

1 . "Maternity Nursing - Anticipatory- 
Guidance and Concept of Loss" 
Attendance - Five Employees, Health Dept. 

The Director of Personnel Services reports as follows: 

"The Continuing Nursing Education section of the Health 
Sciences Centre/School of Nursing at the University of 
British Columbia is sponsoring the above course on 
Thursday, March 11th and Friday, March 12th, 1971, at 
the Biltmore Motor Hotel. 

The purpose of the course is to provide the participants 
with the opportunity to increase their knowledge concerning 
abnormalities in the newborn infant and to explore and 
discuss nursing actions that will be helpful to parents 
facing the implications of the abnormality or death of 
their child. 

As the subject matter being discussed is relevant to the 
work of the public health nurse and would prove valuable 
to the Health Department itself, the City Medical Health 
Officer would like the following Public Health Nurses to 
attend : 

Mrs. S. McCleery, Health Unit 1 
Mrs. C. Zuest, Health Unit 2 

Miss S. MacDonald, Health Unit 3 
Mrs. K. Lawley, Health Unit 4 

Miss E. Eraser, Health Unit 5 

The total cost to the City for these staff members to attend 
would be $115.00 (5 x $23) and 10 days (2 days x 5) leave of 
absence with pay. The Comptroller of Accounts advises that 
this amount would be available from Appropriation 7090/933 - 
Administration and Technical Courses - all Departments. 

As this request of the City Medical Health Officer is in 
accordance with the basic requirements set out in Regula- 
tion 248, I recommend approval." 


Your Board RECCMMENDS that the foregoing recommendation 
of the Director of Personnel Services be adopted. 
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Clause 1 continued 


With respect to (d) , Members of the Committee requested that 
Mr. Floyd give a further update on this matter when he next 
reports to Committee. 

The Members also requested to be notified when this 
preliminary development permit application is to be considered by 
the Development Permit Board. 

RECOMMENDED 

THAT the verbal report on major Development Permit 
Applications be received. 


2 . Monthly Status Report on Rezoning Applications 

The Committee considered a memo dated October 12, 1979, 
from the Group Leader, Zoning and Subdivision Group, forwarding 
the monthly status report of rezoning applications for the 
month of September, 1979 (on file in the City Clerk's Office) . 

Mr. R. Whitlock, Zoning Division, provided further details 
of some applications for the Committee. He also noted that a 
rezoning application would probably be received from the Glad 
Tidings Temple in view of the Board of Variance decision not to 
allow their appeal. 

RECOMMENDED 

THAT the monthly status report of rezoning applications 
for the month of September, 1979, be received. 

Mr. D. McDonald, Zoning Planner, advised the Committee that 
in the future, the Zoning Division will be preparing a written 
report of all applications received, including Board of Variance, 
Subdivision, Strata Titles, rezoning, and development permits. 


3 . Planning Department Work Programme 

The Committee considered a report of the City Manager dated 
September 19, 1979 (on file in the City Clerk's Office), in which 
the Director of Planning provides information on the Department's 
work programme for the first half of the year. 

The report concludes that the Department is maintaining good 
progress in its approved work programme, bearing in mind particular- 
ly the heavy impact of new development permit activity in the 
Central Area. 

The Committee 

RECOMMENDED 

THAT the report of the City Manager dated September 19, 
1979, be received. 
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4. Policies and Procedures for Controlling the Development 
of Residential Facilities for the Handicapped, the 
Elderly and Others with Special Needs 

The Committee considered a report of the City Manager dated 
September 19, 1979 (on file in the City Clerk's Office), in which 
the Director of Social Planning states that in January, 1979, he 
advised Council he would be undertaking a review of present guide- 
lines governing locations of Community Residential and Community 
Care Facilities in the City. 

The report states in part: 

"As a result of this review, two major problem areas have 
been identified: 

a) The Definitions of special residential Uses in the 
Zoning and Development By-law; and 

b) The present locational guideline pertaining to 
Community Residential Facilities." 

It is proposed to use definitions which are mutually exclusive 
and taken together will be inclusive enough to cover all uses 
permitted, as well as proposing that terminology used by the City 
be the same as that used by the Province . 

New locational guidelines are proposed that would set 
minimum distances or buffer zones between special needs residential 
facilities . 

Mr. D. Purdy, Social Planning Department, provided a map 
indicating the location of 188 community facilities of various 
kinds. Members of the Committee felt that the location of day 
care centres, including those in private homes, should be shown on 
the map as well. Mr. Purdy advised that this would be done. 

RECOMMENDED 

A. THAT the Director of Planning make application to 
amend the Zoning and Development By-law No. 3575 
in accordance with the following: 

1. The term "Personal Care Home" be deleted from Section 2 (Definitions) 
and Section 11,9.1 of the Zoning and Development By-law. 

2. The conditional use category "Special Needs Residential Facility" 
be substituted for the uses /'Community Residential Facility" and 
"Personal Care Home" wherever they appear in the Zoning and 
Development By-law and that "Special Needs Residential Facility" 
be defined as: 

(a) a Community Care Facility, which means a residential facility 
as defined in the Community Care Facilities Licensing Act, 
as amended; or 

(b) a Child Welfare Facility, which means any facility other than 
a Community Care Facility providing a group living arrangement 
for more than five children in the care of the Superintendent 
of Child Welfare; or 

(c) a Group Living Facility, which means a facility other than a 
Community Care Facility, for more than five physically 
disabled, mentally retarded or psychiatrically disabled 
persons or persons with drug or alcohol problems or persons 
who are under the legal custody of the Crown or persons with 
other living problems, and which provides lodging and food 
and is developed for the rehabilitation of its residents 
through self-help or through professional care, guidance or 
supervision. . 


Report to Council 

Standing Committee of Council 

on Planning and Development 

October 18, 1979 (I - 4) 


Clause 4 continued 

3. "Special Needs Residential Facilities" shall be conditional approval 
uses in the Zoning and Development By-law where "Personal Care Homes" 
and "Community Residential Facilities" have been conditional approval 
uses. 

4. The term "Boarding House" be redefined in Section 2 of the Zoning and 
Development By-law to read "means a rooming house where meals are 
provided for the persons living therein, but does not include a 
Special Needs Residential Facility". 

5. The term "Rooming House" be redefined in Section 2 of the By-law to 
read "means a building containing not more than 15 rooms used as 
sleeping units where lodging for three or more persons is provided, 
but does not include a Special Needs Residential Facility". 

6. The term "Institution of a Religious, Philanthropic or Charitable 
Character" be defined in Section 2 of the By-law so as to exclude 
a facility that fits Into the Special Needs Residential Facility 
categories. 

and that the whole matter be referred to Public Hearing. 

B. THAT the guideline adopted by Council on October 6, 197 6, 
providing that "Community residential facilities should 
not constitute more than 10% of the population within a 
two (2) block radius", be rescinded. 

C. THAT subject to the adoption of the proposed amendments 
at Public Hearing, the following guidelines be adopted 
and made available to the public under the title, 
"Guidelines for the Development of Special Needs 
Residential Facilities". These gui cfelines would assist 
the Director of Planning when dealing with Development 
Permit Applications for such uses: 

(i) In general, a Child Welfare Facility or Group Living Facility must be 
of a capacity deemed by the Director of Planning, after consultation 
with the Director of Social Planning, to be compatible with the 
character of the neighbourhood in which it will be located. In all 
RS and RT districts, a capacity of 10 will be considered the 
acceptable upper limit, although higher capacities may be justified 
in particular cases. 

(ii) For Special Needs Residential Facilities intended to house persons 

with behavioural problems which may be disruptive to the neighbourhood, 
more restrictive limitations may be placed on capacity and locat-lon 
in relation to other facilities. 

(iii) Applicants are advised that Special Needs Residential Facilities 

proposing to accommodate more than 10 residents are classified under 
the Building By-law as Institutional Uses and, as such, are subject 
to more stringent requirements than Residential Uses (10 or fewer 
residents). An architect or design professional should be consulted 
to determine the implications of the Building By-law requirements. 

(iv) In a predominantly residential area, a Special Needs Residential 

Facility must be spaced at least 600 feet from another Special Needs 
Residential Facility. Depending on the number of residents, exclusive 
of staff, in either the proposed or existing facility, whichever has the 
greater capacity, for each resident more than six (6) , another 100 feet 
in distance shall be added up to a distance of 2,000 feet. Any Special 
Needs Residential Facility with a capacity of 20 or more people shall 
be located at least 2,000 feet from the nearest other Special Needs 
Residential Facility. Exceptions to this rule may be made: 
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a) where one facility operates as an annex to another, provided that 
the two facilities together are compatible with their neighbourhood; 
or 

b) for Conmunity Care Facilities, 

(v) Special Needs Residential Facilities for short texrm residents, including 
crisis shelters and reception centres for persons awaiting placement in 
more permanent homes, will be discouraged from locating in the midst 
of established residential areas, where permanent, long-term residency 
is the normal pattern of community life. Preferred locations shall be 
in commercial or mixed commercial/residential areas or on the fringes 
of residential areas, 

(vi) In determining the suitability of a location for Special Needs 

Residential Facility, its relationship with other uses and conmiunity 
facilities in a neighbourhood shall be considered, 

(vii) In all cases, neighbouring residents who could be affected, as determined 
by the Director of Planning, shall be notified of Development Permit 
applications for Special Needs Residential Facilities and be given 
opportunities to express their views in writing before permits are 
granted or refused, 

(viii) In cases where there is concern that a Special Needs Residential 
Facility may prove disruptive to a neighbourhood, development 
permits may- be granted for limited periods of time, with the 
understanding that permits to continue use may be granted as long 
as operations prove compatible with neighbourhood life, 

(ix) Applicants for Special Needs Residential Facilities may be required 
to name a neighbourhood liaison person to whom neighbourhood 
residents can refer for exchange of information and expression of 
concern regarding the facility, both while an application for a 
development permit is being considered and, if a permit is granted, 
while the facility is in operation, 

(x) Applicants desiring Long Term Care funding or requiring Community 
Care Facilities Licensing must contact the Medical Health Officer 
prior to applying for the Development Permit, 

(xi) Applicants are advised to consult with Social Planning Department 
staff and Planning Department staff prior to filing their 
Development Permit application for a Special Needs Residential 
Facility, The Social Planning Department maintains an inventory 
of existing facilities and a map showing their locations. This 
information will help applicants to determine whether a particular 
location is suitable. 

(xii) Applicants may only commence operations at the proposed facility 
when necessary Permits and Licenses have been approved and all 
requirements fulfilled. 


5. Disposition of Two Acres of City-owned Land at the Southeast 
Corner of First and Cassiar - Thunderbird Neighbourhood 

The Committee considered a report of the City Manager dated 
October 10, 1979 (on file in the City Clerk's Office), submitting 
the following for consideration: 

"The Supervisor of Properties recommends : 

That the subject site be subdivided and serviced for 
sale as single family residential lots on tha open 
market. (It is estimated that the market value based 
on the previous subdivision is approximately three- 
quarter of a million dollars,) 
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"The Director of Planning recommends : 

That the subject site (Lot A, Block 96, Section 29, 
THSL) be reserved for possible cultural or institutional 
uses to be developed in scale compatible with the 
surrounding neighbourhood." 

If the recommendation of the Director of Planning is adopted, 
the City Manager recommends that a Public Information Meeting be 
held in the community so that interested groups can present their 
proposals to the Council and the citizens. 

Mr. Youngberg, Associate Director, Area Planning, advised 
that the staff recommendations had previously been submitted to 
the Committee but had been deferred at the request of the Akali 
Singh Sikh Society, who expressed an interest in obtaining the 
land for a community centre. 

Three proposals have been made to use this site for insti- 
tutional purposes : 

- Akali Singh Sikh Community Society 

- Greek Community Church 

- Open Bible Chapel Multi-purpose complex 

The following were present for the discussion: 

Dr. V.S. Pendakur, Akali Singh Sikh Society, submitted 
a letter (copy circulated) confirming continued interest 
in the site for a community centre, two classrooms, 
gymnasium, day care centre, open to the general community. 

Father Try f onopoulous and Mr. Dimitri Extropulous , Greek 
Community Church - proposal for church with related facilities 
and in the future, an adjoining community centre available 
for general use. 

- Mrs. C. Bruni, Mr. W. Page and Mrs. G. Drozdowski, residents, 
stated they would only be prepared to accept single-family 
housing on the subject site. 

Mr. Youngberg advised that it would be possible to prepare 
a subdivision of single-family housing with a cul-de-sac off 
2nd Avenue, including a buffer strip on 1st Avenue. Fewer lots 
would be obtained. 

After discussion, the Committee 

RECOMMENDED 

THAT the Director of Planning be authorized to prepare a 
suitable single- family subdivision, acceptable to the 
neighbourhood, and report back. 


6. Shaughnessy Planning Study - Status Report 

The Committee considered a report of the City Manager 
dated October 11, 1979. 

In the report the Director of Planning advises of actions 
taken by the First Shaughnessy Planning Study Citizens' Working 
Committee since Council's adoption of the composition and terms 
of reference of the Committee. 
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Clause 6 continued 

Two issues have been raised which require Committee and 
Council action: 

-Aldermanic representation 

-appointment of Alternate Committee members 

The Director of Planning feels there should be Council 
commitment to monitor the proceedings of the programme and the 
provision of alternate Committee members would hopefully ensure 
quorums and some flexibility in attendance to a tight scheduling 
of meetings. 

Attached to the report was a copy of a letter dated 
October 3, 1979 (on file in City Clerk's office) from the 
Committee Chairman, Mr. John MacKay, requesting that Alderman 
Ford be appointed as Council's representative. The Citizens' 
Committee suggested that Alderman Ford become an active member 
of the Committee with full voting privileges. 

Also forming part of the Agenda was a memorandum dated 
October 16, 1979 (on file in City Clerk's Office) from 
Alderman Ford to the Chairman and members of the Standing 
Committee, in which she advises that she would be willing to 
act as Liaison Alderman, but feels it would be inappropriate 
for an Alderman to be a member of a Citizens' Committee with 
voting privileges. 

After discussion, the Committee 

RECOMMENDED 

A. THAT Alderman M. Ford be appointed as Liaison 
Alderman to the First Shaughnessy Planning 
Study Citizens' Working Committee; 

B. THAT the Liaison Alderman not be authorized 
to vote on the Citizens' Committee; 

C. THAT the Terms of Reference for the First 
Shaughnessy Planning Study Citizens' Working 
Committee be amended to include the provision 
of alternates for Committee members; 

D. THAT the First Shaughnessy Planning Study 
Citizens' Working Committee invite the members 
of the Standing Committee on Planning and 
Development to attend a meeting for a general 
discussion on the Concept Plan for First 
Shaughnessy. 


****** 

The meeting adjourned at approximately 3:10 p.m. 

****** 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


OCTOBER 18, 19 79 


A meeting of the Standing Committee of Council on Community 
Services was held on Thursday, October 18, 1979, in Committee 
Room No. 2, Third Floor, City Hall, at approximately 1:30 P.M. 


PRESENT ; Alderman Rankin, Chairman 
Alderman Bellamy 
Alderman Gerard 
Alderman Little 
Alderman Marzari (Clauses 2 to 4) 

COMMITTEE CLERK: H. Dickson 


Adoption of Minutes 

The Minutes of the Community Services Committee meeting of Thursday, 
September 20, 1979, were adopted. 

Recorded Vote 

Unless otheirwise indicated, votes of the Committee on all items 
are unanimous. 


RECOMMENDATION 

1. Bimini's Neighbourhood Pub - 

Request for Extension of Hours on Halloween 

The Committee considered a Manager's report dated October 12, 
1979 in which the Director of Permits & Licenses reported as 
follows : 

"A request has been received from Bimini's Neighbourhood Pub, 2010 West 
4th Avenue, to stay open on Halloween Night, October 31, 1979, 
(Wednesday) until 1:00 A.M. November 1, 1979. The Pub is normally 
required to close at 11:00 P.M. 

Bimini's is planning a special party for that evening with costume 
only policy and special entertainment. 

The Police Department advise that: 

'the NCO in charge of that particular area has no objection 

to this request. He wishes, however, that you be aware 

that bimini's has just completed a Liquor Branch suspension 
for overcrowding. 

Please be advised that the Vancouver Police Department has no 

objection to this request subject to the city approving a 
special permit for this one occasion only. ' 

The request from Bimini's is submitted for CONSIDERATION." 


The report was submitted for consideration by the City Manager 
who noted the request is the first of its type and may be a prece- 
dent for further requests from others. 
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Clause No. 1 Continued 

The Committee, not wishing to establish a precedent for 
extending hours of operation for neighbourhood pubs for special 
events, therefore 

RECOMMENDED 

THAT there be no change in the hours of operation of 
the Bimini Neighbourhood Pub, 2010 West 4th Avenue, 
on Wednesday, October 31, 1979. 


2 . Police Report - Smilin' Buddha Cabaret 

The Committee was in receipt of a letter dated October 10 , 
1979 from Police Supt. J. R. Page advising numerous reports 
received on the operation of the Smilin' Buddha Cabaret refer to 
unsatisfactory aspects of the overall operation. 

The Police Superintendent requested the Committee review 
the management and operation of the club and indicated two spokes- 
men from the department are available to present a detailed and 
comprehensive report on the operation of the cabaret. 

The Chairman pointed out that Ms. Diane Kilpatrick has been 
retained by Mr. Lachman Das Jir, operator of the Smilin' Buddha, 
that Ms. Kilpatrick was unable to appear this date and requested 
the Committee defer consideration of the matter. 

The Chairman directed that the clerk obtain a copy of the 
Police report and provide it to Ms. Kilpatrick and her client to 
enable them to prepare a response. 

It was 

RECOMMENDED 

THAT consideration of the operation of the Smilin* 
Buddha Cabaret be deferred to a future meeting of 
the Committee. 


3. Fall Quarter 1979 Community Services Grants 

The Committee considered a Manager's report dated October 3, 
1979 in which the Director of Social Planning reported the 
Canadian Dolphin Swim Club, Kerrisdale Jaguars Girls Soccer Team 
and Mount Pleasant Neighbourhood House have applied for community 
services grants of $6,000.00, $200.00 and $1,000.00, respectively. 

In the report, the Director of Social Planning recommended 
no grants be made to the first two applicants and a grant of 
$1,000.00 be made to Mount Pleasant Neighbourhood House to pay 
for insurance, maintenance and the replacement of one piece of 
equipment at Sunnymoon Park at 5th and Carolina which the 
Neighbourhood House has assutaed responsibility for. 

The Director of Social Planning, in the report, commented 
that since Park Board subsidies to the Canadian Dolphin Swim Cliib 
are substantial and because benefits from the club are limited to 
relatively few young people who can meet the high standards of 
excellence required by a competitive swim club of international 
calibre, he could not recommend a grant to that organization. 
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Clause No. 3 Continued 

The Director of Social Planning recommended no grant for the 
Kerrisdale Jaguars Girls Soccer Team as the request does not fit 
within the community services grants guidelines. 

Ms. R. Shearer of the Social Planning Department appeared 
before the Committee on this matter and reiterated comments 
contained in the report. 

A Ms. Schootman appealed to the Committee on behalf of the 
Canadian Dolphin Swim Club for a grant, pointing out some parents 
are unable to pay dues to allow their children to continue in 
the club. However, the Committee felt the club is already 
subsidized to a high degree by reduced Aquatic Centre Pool rental 
charges . 

During consideration, it was noted the community services 
grants budget for 1979 has been exhausted and regret was expressed 
to Ms. Schootman that the Committee was unable to recommend a 
grant to the Swim Club. 

It was also noted during discussion that if the City were to 
begin granting funds to sports clubs, it would generate a con- 
siderable increase in the number of grant applications which 
could necessitate a budget increase. 

Following discussion, it was 

RECOMMENDED 

A. THAT there be no grant to the Canadian Dolphin 
Swim Club in 1979 . 

B. THAT there be no grant to the Kerrisdale Jaguars 
Girls Soccer Team in 1979. 

C. That a grant of $1,000.00 be made to Mount Pleasant 
Neighbourhood House to be used to pay for insurance, 
maintenance and the replacement of one piece of 
equipment at Sunnymoon Park. 


4. Downtown Eastside Residents' Association (D.E.R.A.)- 
Grants Guidelines and Appeal Procedure 

On Tuesday, October 16, 1979, Vancouver City Council was 
in receipt of a letter dated October 5, 1979 from Mr. B. Eriksen 
of D.E.R.A. suggesting Council expand its grants guidelines to 
include any reasons given by members of Council in rejecting a 
grant application. Mr. Eriksen 's letter also suggested Council 
establish an impartial appeal board to which community organiza- 
tions could appeal Council's rejection of community services 
grants applications. 

Council referred the letter to the Community Services Com- 
mittee . 

Mr. Eriksen appeared before the Committee on this matter 
and suggested Council had turned down the D.E.R.A. grant applica- 
tion this year for political reasons and therefore this criterion 
should be incorporated into the grants guidelines. 
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Clause No. 4 Continued 

Mr. Eriksen pointed out that in order for his organization 
to be successful in its endeavour to improve living conditions 
in the Downtown Eastside, it often must be critical of both City 
Council and its staff and Mr. Eriksen suggested this criticism 
was the basis on which Council refused D.E.R.A. a grant this 
year. 

The Committee agreed that the reasons for rejecting any 
grant application could be construed as "political" and also 
felt there is no way the Council could delegate its authority 
over funds to some other body such as the grants appeal board 
proposed by Mr. Eriksen. 

Following further discussion, it was 

RECOMMENDED 

THAT the letter dated October 5, 1979 from Mr. Bruce 
Eriksen of Downtown Eastside Residents' Association 
be received. 


The meeting adjourned at approximately 2:15 P.M. 


***** 
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Board of AcSministration , February 5, 1971 ...(SUPPLEMENTARY PERSONNEL - 2 

2. "Clinical Decisions as a Basis for 
Nursing Practice" 

Attendance - Three Employees, Health Dept. 

The Director of Personnel Services reports as follows: 

"The above course is being offered by the Continuing Nursing 
Education Section of the Health Sciences Centre/School of 
Nursing at the University of British Columbia, on Thursday, 
February 11 and Friday, February 12, 1971. 

The purpose of the course is to extend the nursing process 
beyond the initial step of information gathering to the 
application of the scientific method to nursing practice 
problems. The course content is very relevant to the work 
of the public health nurse. 

The City Medical Health Officer requests that the following 
Public Health Nurses attend this course as acquisition of 
this knowledge would prove very beneficial to the Health 
Department : 

Mrs. C. Kane, Health Unit 1 
Mrs. S. Simms, Health Unit 2 
Miss H. Legge, Health Unit 5 

The total cost to the City for the three employees to attend 
would be $69.00 (3 x $23) and six days (2 days x 3) leave of 
absence with pay. The Comptroller of Accounts advises that 
this amount would be available from Appropriation 7090/933 - 
Administrative and Technical Courses - all Departments. 

As this request of the City Medical Health Officer is in 
accordance with the basic requirements set out in Regulation 
248, I recommend approval." 

Your Board RECCSVIMENDS that the foregoing recommendation of 
the Director of Personnel Services be adopted. 


3. "Care of the Dying Patient and His Family" 
Attendance - Four Employees, Health Dept. 

The Director of Personnel Services reports as follows: 

"The above course is being sponsored by the Continuing Nursing 
Education section of the Health Sciences Centre/School of 
Nursing at the University of British Columbia, on Tuesday, 
March 2 and Wednesday, March 3, 1971. 

The purpose of the course is to provide the participants 
with the opportunity to acquire information on the process 
of death and dying with a view to improving care of dying 
persons and their families. The subject matter to be dis- 
cussed is very relevant to the work of the public health 
nurse as one of her duties is to assist parents and children 
at the time of the death of relatives and classmates and 
teachers . 


Cont'd. 


REPORT TO COUNCIL 
STANDING COMMITTEE OF COUNCIL 
ON 

TRANSPORTATION 


October 18, 1979 


A meeting of the Standing Coitmiittee of Council on 
Transportation was held on Thursday, October 18, 1979, in the 
No. 1 Committee Room, third floor. City Hall, at approximately 
3:30 p.m. 


PRESENT: Alderman W. Kennedy, Chairman 

Alderman D. Bellamy 

Alderman H. Boyce 

Alderman M. Harcourt 

Alderman H . Rankin 

COMMITTEE CLERK: E. Bowie 


The minutes of the meeting of September 27, 1979, were 
adopted. 


RECOMMENDATIONS : 

1 . News Vending Boxes and Stands 

The Committee had for consideration a Manager's Report dated 
August 23, 1979 (on file in the City Clerk's Office), in which the 
City Engineer advises the present status of: 

a) Legal news vending boxes on City street allowance; 

b) Increase of illegal vending boxes for other 
publications ; 

c) All present requests for permission to place out 
publication vending boxes on City street allowance. 

Mr. D. Rudberg detailed certain aspects of this report for the 
Committee. He stated that Council in 1959 had resolved that news- 
paper vending on City streets be restricted to Vancouver produced 
daily newspapers subject to such vendors entering into an agreement 
with the City. There has been no change since that time. In 
subsequent years, various publications have requested permission 
for street vending but their applicati ois have been denied. 

Prior to Council estciblishing a firm policy on this matter, 
vending boxes and stands were being placed haphazardly on City 
streets. To now make the streets available for the vending of 
all types of publications other than daily newspapers could create 
a difficult administrative problem. It would be difficult not to 
have groups or rows of boxes along some sidewalks in certain prized 
locations, particularly downtown, which could become obstructions 
to pedestrians, hazards to alighting transit patrons and in some 
cases, a threat to motorists. Vending boxes carrying publications 
of a weekly or monthly issue also would often be standing empty 
and subject to vandalism. The report concludes with the recommend- 
ation that Council reaffirm its present policy. 

Five companies are new requesting permission to place 
vending boxes on City streets : 
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Clause 1 continued 


The Vancouver Free Press (Ex. Georgia Straight) 

The Christian Science Monitor 

Jet Set Sam 

Dick MacLean's Guide 

The Wall Street Journal 


Four persons had requested permission to appear before the 
Committee in support of their applications: 


Mr. Fisher of Jet Set Sam Services Incorporated, and Mr. R. G. 
Love of the Christian Science Monitor, were present. Mr. Fisher 
was requesting permission only for a box to accommodate 
tourist information literature for a period between April and 
September of each year. Mr. Love stated that contrary to the 
Manager's Report before the Committee, Christian Science Monitor 
was a daily publication. He was requesting permission for only 
one vending box initially but eventually a total of four or five. 

Mr. D. MacLean and Mr. J. A. Kerbel were not present. 

Following a short discussion, the Committee 

RECOMMENDED 

THAT Council reaffirm its policy made in 1959, that 
permission to place news boxes or stands on City 
streets be granted to only Vancouver produced daily 
newspapers . 


2 . Commercial Bus Shelter Program 

A letter from the Kensington N.I. P. Committee raised four 
principal issues concerning the commercial bus shelters installed 
in various locations in the City by Seaboard Advertising. 


The Committee had for consideration a Manager's Report dated 
October 2, 1979 (on file in the City Clerk's Office), in which the 
City Engineer reports on the design issues raised by the Kensington 
N.I. P. Committee, advises Council on the current status of the 
bus shelter program and recommends an increase in the number of bus 
shelters provided by Seaboard Advertising, within the limit pre- 
viously approved by Council. 

The points raised by the Kensington N.I. P. Committee were as 
follows : 

i) Addition of an end panel on the third side to provide 
increased weather protection. 

ii) Increase of the shelter length (to a size comparable 

to the Granville Mall shelters) , particularly at major 
transfer points or on downtown streets. 

iii) Increase in the length of shelter benches. 

iv) Installation of concrete pads between the curb and new 
bus shelters for the convenience of transit patrons. 


- Mr. B. Fisher 

- Mr. R. G. Love 
-Mr. D. MacLean 


"Jet Set Sam" 
Christian Science Monitor 
Dick MacLean's Guide 
Solicitor representing the 


- Mr. J. A. Kerbel 


Vancouver Free Press 
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Similar letters were received from the Marpoie Citizens iMdnniri'i 
Committee, Grandview-Woodland N.I. P. Committee and the Riley Park 
N.I. P. Committee (on file in the City Clerk's Office). 

Seaboard has indicated a willingness to incur extra costs 
associated with installation of partial end panels on a limited 
number of bus shelters where need can be demonstrated and consider- 
ation of safety and visibility factors are not compromised. These 
special installations would be requested at the discretion of the 
City Engineer. Seaboard has also expressed a willingness to pro- 
vide longer benches in future installations. Modifications will be 
investigated and incorporated in subsequent bus shelter installations 
as necessary, and will take into consideration anticipated needs 
for transit users, particularly the elderly (additional seating may 
be necessary at locations adjacent to hospitals or senior citizens 
housing, among others) . Seaboard Advertising Company has proposed 
that the contract be extended to provide for the installation of 
150 additional bus shelters. The number proposed is the allotment 
originally awarded to J.C. Decaux Limited, however, since Decaux 
has withdrawn its commitment and it is desirable to fulfil the 
number approved by Council previously, the City Engineer recommends 
that the contract with Seaboard Advertising be revised to permit 
the installation of up to a total of 300 bus shelters in the City. 

The Director of Planning concurs with this report and feels 
that a third side should be considered for any additional shelters 
where the shelter is on the north side of the street, the shelter 
is an adequate distance from the curb and the ridership is not so 
high that the third side would interfere with line-up for the bus. 

The Committee noted a letter from the Kensington Citizens 
N.I.P. Committee requesting deferment of this item to a evening 
meeting. The Committee took no action on this request. 

The Committee 

RECOMMENDED 

THAT the contract between the City of Vancouver and 
Seaboard Advertising Company be extended to include 
up to 150 additional bus shelters, and that the 
Director of Legal Services be instructed to prepare 
the necessary revision. 


3. Resident Parking Investigations - 200 Block 
East 15th Avenue and 2500 Trafalgar Street 

The Committee had for consideration a Manager's Report dated 
September 24, 1979 (on file in the City Clerk's Office), in which 
the City Engineer reports as follows : 

"The Court of Revision of June 14, 1979, when dealing with 
Project 4 (456) and Project 62 (455), resolved as follows: 

'That Project 4 (456) 15th Avenue, Main Street to 
Sophia Street, be deferred and a report be submitted 
to the Transportation Committee on the feasibility 
of 'Resident Parking Only' signs being installed. 

Further That Mr. & Mrs. Pattinson be advised when the 
matter will be considered by the Committee. 
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Clause 3 continued 


That Project 62 (455), lane souLh oi Droadway 1 1 oni 
Trafalgar Street to Larch Street be deferred pending 
a report from the City Engineer to the Transportation 
Committee on the feasibility of installing 'Resident 
Parking Only' signs and the examination of off-street 
parking . ' 

This report deals with the results of our investigations 
into the existing resident parking situation in these two 
cases . " 

The report goes on to detail investigations conducted by the 
Engineering Department into the parking problems in both locations 
at various times and dates. Investigation has shown that while 
residents may be experiencing some parking problems at various 
times, these are not as frequent or severe in relation to other 
parts of the City and the maximum observed parking densities 
are not high enough to warrant an R.P.O. zone. 

Mrs. B. Kellie of 2560 Trafalgar Street was present for 
discussion of this matter and indicated to the Committee that she 
was more interested in getting the street in front of her residence 
paved, but did not understand the appropriate process involved. 
The Committee explained to Mrs. Kellie that by the very nature of 
the Committee, it was unable to assist in her request for paving, 
but would request the City Engineer to initiate appropriate 
action on this matter . 

Following discussion, the Committee 

RECOMMENDED 

A. THAT 'Resident Parking Only' zones in the 200 Block 
East 15th Avenue and the 2500 Block East Trafalgar 
Street not be established. 


B. THAT the paving projects (Project 4 (456), 15th 
Avenue, Main Street to Sophia Street, and Project 
62 (455) , lane south of Broadway from Trafalgar 
Street to Larch Street) as originally proposed 

be undertaken. 

C. THAT the City Engineer determine which portion of 
Trafalgar Street between Broadway and West 10th 
Avenue requires paving, and initiate a local 
improvement project for the unpaved portion for 
submission to a Court of Revision. 


4 . The Shopper FreeBus Study 

The Committee had for consideration a Manager's Report dated 
September 28, 1979 (circulated) , in which the City Engineer reports 
conclusions reached on the Shoppers' FreeBus Study, recently 
completed and prepared by the Engineering Department, jointly 
funded by Transport Canada and the City of Vancouver. 

The Committee 

RECOMMENDED 

THAT the report from the City Engineer on the Shoppers ' 
FreeBus service be received for information. 

***** 


The meeting adjourned at approximately 4:15 p.m. 

fOR COUNCIL ACTION SEE PAGE(S?^.ii 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 

October 18, 1979 


A meeting of the Standing Committee of Council on Finance 
and Administration was held on Thursday, October 18, 1979, 
at 3:30 p.m., in the No. 3 Committee Room, Third Floor, 
City Hall. 

PRESENT : Alderman Puil, Chairman 
Alderman Little 
Alderman Gerard 
Alderman Marzari 

ABSENT : Alderman Ford 

CLERK: G. Harden 


RECOMMENDATIONS 

1. Renewal of Agreement Concerning Transfer of 

Zoning and Other Property Data to Real Estate 
Board of Greater Vancouver 


On June 20, 1978 Council approved the following reso- 
lution : 

"THAT Council reconsider its decision of February 21, 
1978 and approve for a one-year period the supplying 
of zoning information to the Real Estate Board of 
Greater Vancouver, subject to an agreement satis- 
factory to the Law Department regarding the use of 
the data, and that the Real Estate Board be billed 
for all costs related to providing them with this 
data. " 

The current agreement between the City and the Real 
Estate Board (R.E.B.) specifying the terms and conditions of 
the data transfer expires on November 6, 1979. 

The Committee considered a Manager's report (previously 
circulated) , wherein the Director of Planning reported on 
the success of the data transfer in reducing telephone 
inquiries for zoning information, and to recommend renewal 
of the agreement with a minor modification to include taxes 
in the list of information provided. 

The report advised that the data transfer was approved 
to enable the Real Estate Board to respond to inquiries from 
its members using its newly installed computer and on-line 
terminals, and thereby reduce demands on City departments 
for this information. 

The information provided to the Real Estate Board 
consists of property address, coordinate (i.e. roll number), 
legal description, lot code and size, actual use code, 
zoning, and B.C. Assessment Authority actual values for each 
assessed property in the City. 

The first data transfer was made on November 23, 1978 
and was followed by quarterly updates in February, May, and 
August 1979. The Real Estate Board has been invoiced for 
the full costs of providing the data (both staff and computer 
time) ; to date this has amounted to $4,425. In addition, the 
City's $500 Real Estate Board membership fee was offset 
against the data transfer charges. 
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Clause No. 1 cont'd : 

It is important to note that the computer programs through 
which realtors obtain the City's property information have 
built-in security systems which only enable information to be 
obtained on one property at a time and prevent the information 
from being used to create mailing labels. It should also be 
noted that owners name and address information is not included 
in the information transferred by the City to the Real Estate 
Board. 

In addition to the reduction in the number of telephone 
inquiries to City Hall, the City has recently benefitted by 
obtaining access to other information stored on the Real 
Estate Board computer such as property sale and listing data. 
This information can be accessed at present through the 
computer terminals in the Planning and Permits and Licenses 
Departments. At present, this service is being provided to 
the City at no charge and is additional to the 'Multiple 
Listing Service' property listing and selling information 
received by the City's property division. It is expected 
that this data will become more useful to the Planning 
Department and Properties Division in the future as the Real 
Estate Board property sales data base expands over time. 

The information currently provided to the Real Estate 
Board includes the B.C. Assessment Authority actual values, 
from which assessed values and taxes can be calculated if 
the appropriate tax classification code is known. The Real 
Estate Board has indicated that it would be useful if it 
could also obtain current year taxes levied, since this 
information is needed when a property is listed for sale. 
Since there is no confidentiality about taxes levied on an 
individual property, and since the availability of this 
information should reduce inquiry calls to the City's tax 
department, it is recommended that this information be added 
to the agreement. 

The Director of Planning advises he is not aware of any 
abuses of the current agreement, or of any problems which 
have arisen from the provision of the property tax data. 
If the agreement is not extended, however, inquiries to City 
Hall will undoubtedly increase, probably necessitating 
additional staff at the zoning counter. 

Following discussion, it was 

RECOMMENDED 

A. THAT Council amend the agreement with the Real 
Estate Board of Greater Vancouver to include 
taxes in the list of information provided. 

B. THAT the amended agreement be valid for one 
year and be renewed on a year to year basis 
if no changes are required by either side. 


2. Fire Fighter Entrance Qualifications and 

Selection Procedures in the Lower Mainland 

The Committee considered a Manager's report dated 
October 16, 1979 (previously circulated) , wherein the Fire 
Chief and Director of Personnel Services reported on fire 
fighter entrance qualifications and selection procedures in 
the Lower Mainland. 
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C lause No. 2 cont'd : 

They advised that their report was being submitted to: 

(1) Bring Council up to date on the progress of the 
Study to develop objective job related criteria 
for the Fire Fighter selection; and 

(2) Recommend that Council authorize $15,000 for 
the initial phase of the Proposal Study; and 

(3) Recommend that Council authorize proceeding 
with limited further hiring on the present 
standards . 

In June 1978 Council approved a program to seek 
objective job-related criteria for selection of fire fighter 
recruits through a study of "Fire Fighter Entrance Qualifi- 
cations and Selection Procedures in the Lower Mainland", to 
be carried out by an independent medical-technical professional 
group. Subsequent to the study, fire fighter competitions were 
to be advertised. 

The Fire Department requires four recruits now and will 
require in the order of 60 recruits in 1980 to maintain 
strength. The Personnel Department presently has 700 appli- 
cations on file for fire fighter positions and it is esti- 
mated that advertising would produce an additional 1,800 or 
more applications. Processing the additional applications 
would cost an estimated $40,000 and the report suggests that 
a change in procedure be used as a screening device to limit 
the number of applicants tested and interviewed by stating a 
preference for employees with any or all of: 

(a) a Class III (heavy truck) driver's licence 

(b) an air brake certificate 

(c) a first aid certificate 

(d) relevant (mechanical or building) trades experience 

It is estimated that the foregoing screening devices would 
save approximately $25,000 in the processing of the additional 
applications . 

In view of the need for fire fighter recruits early in 
1980, and Council's intention to review standards before 
further recruiting, it is suggested in the report that Council 
may wish to consider the following alternatives to advertising 
immediately, and recruiting a full slate of applicants for 
1980 (60+). 

(1) (a) Advertise now, with preferences as noted before 

(b) Recruit a full slate of candidates for 1980 (60+) 

(c) Establish a "1980 Eligibility List" of qualified 
candidates for vacancies during that year. 

This option is not recommended at this time because it does 
not meet Council's objective of revising standards before 
additional recruiting takes place. 

(2) Recruit a full slate of candidates from existing 
applications . 

This option is not recommended since it does not meet 
Council's objectives of advertising competitions nor of 
revising standards before additional recruiting takes 
place . 
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Clause No. 2 cont'd : 

(3) (a) To meet existing shortages (4) and manning require- 
ments for the first six months of 1980 (30) , recruit 
from existing applications only enough candidates to 
fill the February 1980 Recruit Training Class (34) . 

(b) To meet remaining 1980 manning requirements (30+) 

(i) develop a new "Application for Fire Fighters" 
and screening procedures to deal more effect- 
ively and economically with large number of 
applicants 

(ii) advertise early in 1980 including preferences 
shown above 

(iii) introduce, if possible , revised criteria 

emanating from the initial phase of the Study 
after Council approval (further changes are 
expected from the more detailed phase) . 

This option is recommended; although it does not fully meet 
Council's concern to review standards before further 
recruiting takes place, it comes as close as possible given 
the delays in the Study due to funding problems and con- 
sidering the immediate manning requirements of the Fire 
Department. 

During discussion, it was largely agreed by the Commit- 
tee that manning requirements for the first six months of 
1980 should be proceeded with from existing applications 
and that the remaining applications for 1980 should be posted 
internally rather than advertised as an interim measure 
pending results of this study. It was noted that it is 
normal City policy to post jobs internally and advertise 
only when there are no suitable applications received. 
The entrance requirements could be modified for the second 
hiring in 1980 if the study is completed in time. It was 
suggested approaching the G.V.R.D. to assist with financing 
the study since Lower Mainland fire departments would benefit. 

Following further discussion, it was 

RECOMMENDED 

A. THAT Council approve an expenditure of up to 
$15,000 for the initial phase of the study, 
"Fire Fighter Entrance Qualifications and 
Selection Procedures in the Lower Mainland", 
and the G.V.R.D. be approached to assist with 
funding the study. 

B. To meet existing shortages (4) and manning 
requirements for the first six months of 1980 
(30) , recruit from existing applications only 
enough candidates to fill the February 19 80 
Recruit Training Class (34) . 

C. To meet remaining 1980 manning requirements (30+) 

(i) post internally early in 1980 including 

preferences shown above - (Alderman Marzari opposed) 

(ii) introduce, if possible, revised criteria 

emanating from the initial phase of the Study 
after Council approval. 

D. THAT an amount of up to $4,000 be authorized for 
staff overtime to process existing applications. 

******************** 


The meeting adjourned at approximately 4:20 p.m. 

******************** COUNCIL ACTION SEE PAGE(S)*<^.^X-^ 


REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 

October 18, 1979 


A meeting of the Standing Committee of Council on 
Planning and Development was held on Thursday, October 18, 1979, 
at 7:30 p.m., at the Marpole United Church Hall, 67th Avenue 
and Selkirk Street, Vancouver, B.C. 


PRESENT; 


Alderman Harcourt, Chairman 
Alderman Boyce 
Alderman Ford 

Alderman Kennedy (first part of meeting) 
Alderman Puil 


ALSO 
PRESENT: 

CLERK : 


Alderman Little 
M.L. Cross 


RECOMMENDATION 

1. The Marpole Plan 

The Committee considered a report of the City Manager 
dated October 11, 1979 forwarding a copy of the City Planning 
Department report, "The Marpole Plan" dated October, 1979 (on 
file in the City Clerk's Office). In the report, the Depart- 
ment outlines the planning process and advises that the 
purpose of the Plan is to provide direction to decision-making 
on new development, traffic control and recreational facilities. 
The Plan supports the future of Marpole as a strongly identi- 
fiable and healthy community. Appendix I to the Manager's 
Report lists the recommended Goals, Policies and Action 
Statements. Appendix II lists a recommended order of priority 
for projects requiring capital funding. 

The Manager's Report notes that projects not approved for 
the Community Services Contribution Programme should be funded 
in the near future through Supplementary Capital and other 
appropriate sources. Many of the policies do not involve 
capital expenditures but will utilize staff time for a planner 
full time for the remainder of 1979 and much of his time in 
1980 depending on the number of projects approved for funding 
and based on other Departmental priorities. 

Mr. D. Thomsett, Marpole Area Planner, presented a visual 
interpretation of the proposed goals for 

(a) parks, recreation and community facilities; 

(b) housing; 

(c) traffic and transportation; 

(d) commercial areas; 

(e) industrial areas; 

(f) special study areas. 

Mr* I. Taylor, Chairman, Marpole Citizens' Planning Committee, 
submitted a letter dated October 18, 1979 (copy circulated) 
noting The Marpole Plan is a result of l^s years of hard work 
and dedication by the Coiwnittee and City staff. Now the 
Citizens' Committee is awaiting tangible action from City 
Council towards implementing the recommendations in the Plan. 
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Report to Council 
Standing Committee of Council 
on Planning and Development 
October 18, 1979 


Clause No. 1 cont'd: 


(V - 2) 


Alderman G. Puil, Liaison Alderman for Marpole, agreed 
that many of the projects can be done with very little money, 
i.e. dressing up commercial area with planting of trees. 
Priorities have been identified for projects subject to 
availability of funding from Community Services Contribution 
Programme. Council will give consideration to funding some 
projects in the Supplementary Capital Budget. Representation 
should be made requesting the Park Board to include requests 
for funds for certain projects in its Budget. 

Mr. L. Haberlin, Marpole Business Association, expressed 
support for the Plan. 

Members of the audience expressed various concerns: 

- it is almost impossible to cross Marine Drive at the 
intersection of Manitoba Street 

- why has Riverview Park been completely neglected 

- it is important to maintain a seniors programme, 
such as Marpole Place 

- principle of waterfront park shouldn't disappear 

- since the five traffic lights have been installed 
on Granville Street, traffic on Adera has increased 

- residents adjacent to the mill are concerned that 
the hours of operation and level of sound can't 
be limited 

- urgent need for four-way stop or flashing stop 
light at 71st Avenue and Hudson Street 

Mr. D. Rudberg, Assistant City Engineer, Traffic, noted 
the specific concerns re traffic and advised he would 
investigate them. 

Mr. S. Fancy, Economic Development Officer, advised that 
he had recommended further study on some of the industrial 
policies . 

After a brief discussion, the Committee 
RECOMMENDED 

A. THAT the Goals, Policies and Action Statements, 
(with the exception of Policies 44, 48 and 49) 
contained in the Marpole Plan be approved. 

B. THAT a decision of Policies 44, 48 and 49 be 
deferred for a further report to the Committee. 

C. THAT the priorities for identified projects as 
outlined in Appendix II to the report of the 
City Manager dated October 11, 1979, be approved 
in principle, subject to future availability of 
funding from the Community Services Contribution 
Programme, Supplementary Capital and other sources. 


******************** 

The meeting adjourned at approximately 10:00 p.m. 


******************** D 

FOR COllNaL ACTION 5EE PA6E(S) 
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Board of Administration, February 5, 1971 ... (SUPPLEMENTARY PERSONNEL - 
Clause No. 3 (Cont'd.) 

As knowledge of the subject of this course would be very 
beneficial to the Health Department, the City Medical Health 
Officer wishes the following Public Health Nurses to attend: 


The total cost to the City for these employees to attend the 
course would be $92.00 (4 x $23) and 8 days (2 days x 4) 
leave of absence with pay. The Comptroller of Accounts 
advises that this amount would be available from Appropriation 
7090/933 - Administrative and Technical Courses - all 
Departments . 

As this request of the City Medical Health Officer is in 
accordance with the basic requirements set out in Regulation 
248 , I recommend approval . " 

Your Board RECOMMENDS that the foregoing recommendation of 
the Director of Personnel Services be adopted. 

4. Meeting of Board of Governors - 

Canadian Council on Social Development 
Attendance - Dr. G.H. Bonham, Health Dept. 

The Director of Personnel Services reports as follows: 

"The City Medical Health Officer has been appointed to the 
Board of Governors of the Canadian Council on Social 
Development. This appointment was confirmed in September, 
1970, with the announcement of the Canadian Council on 
Social Development as the successor to the former Canadian 
Welfare Council. This organization has actively sought 
improvements in Canada's health and welfare through the 
preparation of reports, the carrying out of research, the 
convening of conferences, and the presentation of Briefs 
to national bodies, particularly the Government of Canada. 
The Board of Governors plans to meet in Ottawa on Tuesday, 
March 9, and Wednesday, March 10, 1971. 

In order to participate, the City Medical Health Officer 
wishes to request three days leave of absence with pay 
(March 8, 9 and 10, 1971, inclusive). The only cost to 
the City would be three days leave of absence with pay, 
as the Canadian Council on Social Development has agreed 
to pay all travelling and living expenses. 

As this request of the City Medical Health Officer is in 
accordance with the basic requirements set out in Regulation 
248, I recommend approval." 

Your Board RECOMMENDS that the foregoing recommendation of 
the Director of Personnel Services be adopted. 


Mrs. P. Blumenauer, 
Mrs. M. Patterson, 
Miss T. Sieffert, 
Miss K. Cameron, 


Health Unit 1 
Health Unit 2 
Health Unit 4 
Health Unit 5 


CITY OF VANCOUVER 


SPECIAL COUNCIL - NOVEMBER 1, 1979 


PUBLIC HEARING 


A Special Meeting of the Council of the City of Vancouver 
was held on Thursday, November 1, 197 9, at approximately 7.30 p.m. 
in the Activity /Lunchroom of Lord Nelson School, 2235 Kitchener Street 
for the purpose of holding a Public Hearing to amend the Zoning and 
Development By-law. 


PRESENT ; Mayor Volrich 

Aldermen Ford, Gerard, Harcourt, 
Little, Marzari, Puil, 
and Rankin 

ABSENT ; Aldermen Bellamy (on Civic Business) , 

Boyce , Kennedy 

CLERK TO THE COUNCIL: R. Cinnamon 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Puil, 
SECONDED by Aid. Ford, 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Volrich in the Chair, to consider proposed amendments to the 
Zoning and Development By-liiw. 

- CARRIED UNANIMOUSLY 


1. Amendments to Schedule (Zoning District 
Plan) Grandview-Woodland Area. 


An application was received from the Director of Planning 
in accordance with the Council resolution of June 12, 1979 with 
respect to Schedule "D" (Zoning District Plan) which is based on 
the Grandview-Woodland Area Plan, Part I, as adopted by Council on 
June 12, 1979. 

The proposed areas to be rezoned are indicated on the relevant 
plan (on file in the City Clerk's Office) and are designated; ' 


Area 1; From RS-1 One Family Dwelling District 
to RS-IA One-Family Dwelling District; 

Area 2 ; From RS-2 One-Family Dwelling District 
to RT-IA Two-Family Dwelling District; 

Area 3; From RT-2 Two-Family Dwelling District 
to RT-2A Two-Family Dwelling District; 

Area 4 ; From C-2 Commercial District to RT-2A 
Two-Family Dv;elling District. 
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Following a brief description aided by slides, Ms. R. Howard of 
the City Planning Department, explained the impact of the proposed 
changes as outlined in Appendix I (copy on file in the City Clerk's 
Office). Council then received delegations from the following: 

1. Mr. Vinton Bortolin - In a brief statement expressed 
concern for the proposed change as it would affect his 
property. In answer to a question by the Mayor, Mr. Youngberg 
explained that the changes would not affect Mr. Bortolin' s 
enterprise. 

2. Mr. Dan O'Reilly - On behalf of the Grandview-Woodland 
N.I. P. Committee expressed support for the plan. 


3. Mr. Rob Charlton - Representing Grantforth Holdings 
Limited requested deferral of consideration of this item. 
Mr. Charlton indicated that he had had insufficient notice of 
the proposed rezoning. 


4. Mrs. Pat Wilson - On behalf of C.O.P.E. spoke very 
briefly in support of the plan. 


5. Ms. Mary Bosze - A member of the Grandview-Woodland 
Area Council expressed appreciation for the fine job done 
by the Planning Department and indicated complete support 
for the plan. 


Following the presentations. Mayor Volrich addressed Mr. Bortolin 
and suggested that in order to allay his fears regarding the changes 
in zoning and their effect on his property Mr. Bortolin should contact 
either Mr. Youngberg or Ms. Howard. 


MOVED by Aid. Harcourt, 

THAT the application of the Director of Planning to amend 
Schedule "D" of the Zoning and Development By-law # 3575, as submitted 
and described above be approved. 

- CARRIED UNANIMOUSLY 

RISE FROM COMMITTEE OF THE WHOLE 

MOVED by Aid. Marzari, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt. 
SECONDED by Aid. Rankin, 

THAT the report of the Committee of the Whole be adopted and 
the Director of Legal Services be instructed to prepare and submit 
to Council the necessary amendments to By-law No. 3575. 

- CARRIED UNANIMOUSLY 


The Special Council adjourned at approximately 8.45 p.m. 


The foregoing are Minutes of the Special Council 
Meeting (Public Hearing) of November 1, 1979, 
adopted by Council on November 20/} 1979 
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CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 


A regular meeting of the Council of the City of Vancouver was 
held on Tuesday, November 6, 1979, in the Council Chamber commencing 
at approximately 2.00 p.m. 


PRESENT ; Mayor Volrich 

Aldermen Bellamy, Boyce, Ford, 

Gerard, Kennedy, Little, 
Marzari, Puil and Rankin. 

ABSENT ; Alderman Harcourt 

CLERK TO THE COUNCIL: Mrs. M. Kinsella 


PRAYER 

The proceedings in the Council Chamber were opened with prayer 
offered by the Civic Chaplain, Reverend J. A. McArdle of the Church 
of the Immaculate Conception, Vancouver. 


"IN CAt4ERA" MEETING 

The Council was advised there were matters to be considered 
"In Camera" later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Kennedy, 
SECONDED by Aid. Rankin, 

THAT the Minutes of the Regular Council Meeting of October 30, 
1979 (with the exception of the "In Camera" portion) be adopted. 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Ford, 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Volrich in the Chair. 

- CARRIED UNANIMOUSLY 


DELEGATIONS 

1. Shopping Hours During December 

On October 30, 1979 the Vancouver City Council approved a 
delegation request from the Retail Merchants Association of Canada 
regarding December shopping hours. Council also had for information 
a Manager's Report dated October 26, 1979. The report points out 
that Council has considered this matter each year for the past three 
years. In accordance with representation last year. Council amended 
the by-law to allow stores to remain open until 9:00 p.m. during 
all business days in December. 


cont'd 
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DELEGATIONS (Cont'd) 

Shopping Hours 

During December (cont'd) 

Mrs. J. Wallace, Retail Merchants Association of Canada, presen- 
ted a brief to Council voicing opposition to the present by-law pro- 
visions for store opening and urged Council to effect a change in the 
By-law. Mrs. Wallace expressed support for revisions which would 
recreate the regulatory conditions which prevailed during December 
1977. 

Mr. T.E. Martin, speaking on behalf of the Downtown Vancouver 
Association, urged that Council not change the present By-law in 
order that the Downtown merchants not be disadvantaged relative to 
other merchants in the Greater Vancouver area. Mr. Martin stated 
that the experience of members of the Downtown Vancouver Association 
with respect to the extended shopping hours has been favourable. 

Mr. Douglas Jung, solicitor for the Lower Mainland Independent 
Grocers' Association, presented a brief to Council. Mr. Jung urged 
Council to adopt the amendment proposed by Mrs. Wallace. He further 
cited hardship for the smaller merchants brought about by the econo- 
mic necessity of remaining open in competition with the larger 
merchants. 

Following discussion, it was 

MOVED by Aid. Little, 

THAT the submission of the delegations be received and that 
the shopping hours for December 1979 not be changed. 


- LOST (Tie Vote) 

(Aid. Boyce, Ford, Gerard, Marzari and Rankin opposed) 

MOVED by Aid. Rankin, 

THAT the Shops Closing By-law be amended to reflect the provi- 
sions which prevailed in December 1977. 

- LOST (Tie Vote) 

(Aid. Bellamy, Kennedy, Little, Puil and the Mayor opposed) 

* * * 

At this point in the proceedings Aid. Harcourt joined the meeting. 

* * * 

MOVED by Aid. Little, 

THAT the Director of Legal Services be requested to amend the 
store opening by-law to permit stores to remain open to 9:00 p.m. for 
the fourteen shopping days prior to Christmas. 

- LOST 

(Aid. Boyce, Gerard, Harcourt, Marzari, Rankin and 
the Mayor opposed) 

Council took no further action on this matter. 


2. Proposed Amendment to Sign By-law 

No. 4810 to Provide for and Regulate 
Helium Blimp Signs 

Council on October 16, 1979 approved a request from Mr. D.A. Small 
to address Council on the matter of helium filled blimps for adverti- 
sing purposes. Council had before it a report of the City Manager 
dated October 23, 1979. The report notes that Council has for some 


cont'd 
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DELEGATIONS (Cont'd) 

Proposed Amendment to Sign By-law 
No. 4 810 to Provide for and Regulate 
Helium Blimp Signs (cont'd) 

years been moving towards removal of billboards and obtrusive sign- 
ing and that to allow the use of blimps is a move away from the 
stated policies of Council. 

Mr. Small presented a brief to Council urging that the Sign 
By-law be amended to permit the operation and regulation of helium 
filled advertising blimps. Mr. Small suggested a trial period of 
operation, closely monitored by Council, to establish the appropriate 
regulatory measures to be taken. 

Following discussion, it was 

MOVED by Aid. Puil, 

THAT the recommendation of the City Manager, that helium inflated 
blimp signs not be provided for in the Sign By-law No. 4810, be 
approved . 

- CARRIED 

(Aid. Marzari opposed) 


COMMUNICATIONS OR PETITIONS 

1 . Demolition Control 

Council noted a letter from the Downtown Easts ide Residents' 
Association requesting to appear as a delegation before Council 
when the report on demolition control is considered. In a footnote 
the City Clerk notes that this report will be before the Standing 
Committee on Planning and Development in November, 1979. 

Following discussion, it was 

MOVED by Aid. Rankin, 

THAT the delegation request be approved and representations be 
heard when this matter is before Council. 

- LOST 

(Aid. Bellamy, Boyce, Gerard, Kennedy, Puil and the 
Mayor opposed) 

MOVED by Aid. Puil, 

THAT the delegation be heard when the matter of demolition 
control is before the Standing Committee on Planning and Development. 

- CARRIED UNANIMOUSLY 


2 . Stadium - Alternative Concepts 

Council noted a memorandum from the Mayor regarding the report 
on Alternative Stadium Concepts, jointly commissioned by the City and 
the P.N.E. It was noted that as the Provincial Government will retain 
ultimate responsibility for the site selection Council need only to 
receive the report and not concur in any findings. 


cont'd 
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COMMUNICATIONS OR PETITIONS (Cont'd) 


Stadium - 

Alternative Concepts (cont'd) 

Following discussion, it was 

MOVED by Aid. Little, 

THAT the report of the architects and consultants on the 
Alternative Stadium Concepts be received and that the Provincial 
Government representative be so advised. 

- CARRIED 

(Aid. Harcourt, Marzari and Rankin opposed) 


CITY MANAGER'S REPORTS 


A. MANAGER'S GENERAL REPORT 
NOVEMBER 2, 1979 


Works & Utility Matters 
(November 2, 1979) 

Lane South of 1st Avenue Between 
Scotia Street and Prince Edward 
Street (Detoxification Centre) 
(Clause 1) 


MOVED by Aid. Harcourt, 

THAT the recommendation of the City Manager, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 


Social Service & Health Matters 
(November 2, 1979) 

Establishment of 10 New Positions 
for Long Term Care Program 
(Clause 1) 


MOVED by Aid. Harcourt, 

THAT the recommendation of the City Manager, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 


Building & Planning Matters 
(November 2, 1979) 

The Council considered this report which contains seven 
clauses identified as follows: 


CI. 1: 

CI. 2: 

CI. 3: 

CI. 4: 


CI. 5 
CI. 6 
CI. 7 


Kiwassa N.I. P. - Street Trees 

Kiwassa N.I. P. - Archway at the Foot 

of Keefer Street 

Space Study - City Hall 

Mt. ^Pleasant N.I. P. Appropriation of 

Funds - Improvements to "Mt. Pleasant 

Triangle" at Eraser and Kingsway 

Champlain Heights - Enclaves 4, 5, 6 and 7 

Proposed Rezoning - 4124 Dumfries Street 

Interpretation of the Powers of the 

Development Permit Board (FM-1 District Schedule) 


cont 'd 
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CITY MANAGER'S REPORTS (Cont'd) 

Building & Planning Matters 
(November 2, 1979) (cont'd) 


Clauses 1 and 4 

MOVED by Aid. Kennedy, 

THAT the recommendations of the City Manager, as contained in 
clauses 1 and 4 of this report, be approved. 

- CARRIED UNANIMOUSLY 


Kiwassa N.I. P. - Archway at the 

Foot of Keefer Street 

(Clause 2) 


MOVED by Aid. Ford, 

THAT the recommendation of the City Manager, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 

Space Study - City Hall 
(Clause 3) 


MOVED by Aid. Little, 

THAT the recommendation of the City Manager, as contained in 
this clause, be approved. 

- CARRIED 

(Alderman Puil opposed.) 


Champlain Heights - Enclaves 4, 
5 , 6 and 7 

(Clause 5) 


MOVED by Aid. Boyco, 

THAT the recommendation of the City Manager, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 


Proposed Rezoning - 4124 Dumfries Street 
(Clause 6) 


MOVED by Aid. Harcourt, 

THAT the recommendation of the City Manager, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 


Interpretation of the Powers of 
the Development Permit Board 
(FM-1 District Schedule) 
(Clause 7) 


When considering this clause. Council was advised that the 
Development Permit Board was seeking Council's direction regarding 
the interpretation of the intent of the FM-1 District schedule and 
the extent of the discretionary powers of the Board with reference to 
transfer rights, density increase and adjustment of sub-area 
boundaries . 


cont'd 
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CITY MANAGER'S RF.PORTR (Cont'd) 


Building & Planning Matters 
(November 2, 1979) (cont'd) 

Interpretation of the Powers of 
the Development Permit Board 
(FM-l District Schedule) 
(Clause 7) (cont'd) 


Following discussion, it was 

MOVED by Aid. Kennedy, 

THAT the matter be referred to the Planning and Development 
Committee . 


Licenses & Claims Matters 
(November 2, 1979) 


The Council considered this report which contains three 
clauses identified as follows: 


Stores Open Thanksgiving Day, 
October 8, 1979 
(Clause 1) 


When considering this clause, the Mayor noted that Remembrance 
Day this year falls on Sunday, November 11, 1979. Stores opening 
on this day, therefore, may be in contravention of both the Lord's 
Day Act and the City By-law regarding statutory holidays. Such 
operators may then be requested to appear before Council to show 
cause why their business licence should not be suspended. 

It was then 

MOVED by Aid. Rankin, 

THAT the recommendation of the City Manager, as contained in 
this clause, be approved. 


(Aid. Puil opposed) 

Claim Number 19064 - 
Mr. R. Kroecher 
(Clause 2) 


MOVED by Aid. Rankin, 

THAT the recommendation of the City Manager, as contained in 
this clause, be approved. 


- CARRIED UNANIMOUSLY 


CI. 1: 


Stores Open Thanksgiving Day, 

October 8, 1979 

Claim Number 19064 - 

Mr. R. Kroecher 

P.N.E. Land Use Control 


CI. 2: 


CI. 3: 


- CARRIED 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S REPORTS (Cont'd) 

Licenses & Claims Matters 
(November 2, 1979) (cont'd) 


P.N.E. Land Use Control 
(Clause 3) 


MOVED by Aid. Bellamy, 

THAT the matter be deferred for two weeks to permit the P.N.E. 
Board of Directors an opportunity to consider the report. 

- CARRIED UNANIMOUSLY 


Finance Matters 
(November 2, 1979) 

Community Services 
Contribution Program 
(Clause 1) 


When considering this clause. Council noted that the Provincial 
Government requires a submission from the City by November 14, 1979. 
It was further noted that Council felt inadequate time had been 
granted for consideration of the priorities as set out in the report. 

Following discussion, it was 

MOVED by Aid. Puil, 

A. THAT the report of the City Manager be referred to a 
Special Meeting of Council on Thursday, November 22, 1979. 

B. THAT the City Manager be requested to ask the Provincial 
Government for an extension to the deadline for submis- 
sions to the Community Services Contribution Progreun. 


- CARRIED UNANIMOUSLY 


Personnel Matters 
(November 2, 1979) 

Long Term Disability Plan - 

Outside Workers 

(Clause 1) 


MOVED by Aid. Bellamy, 

THAT the recoinmendation of the City Manager, as contained in 
this clause, be approved. 


- CARRIED UNANIMOUSLY 
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Board of Administration, February 5, 1971 ... (SUPPLEMENTARY PERSONNEL - 4 

5. "B.C. Water and Wastes School - 1971" 

Attendance - Two Employees, Engineering Dept. 

The Director of Personnel Services reports as follows: 

"The Tenth British Columbia Water and Wastes School will be 
held at the University of British Columbia from May 25, 1971, 
to May 28, 1971, inclusive. This year's course will again 
deal with both water and sewage works, and is designed for 
all persons involved in the construction, operation and 
maintenance of any type of water and sewage works. 

It has been customary in the past for the Department to send 
two members, since matters discussed are in direct relation 
to the work that they are undertaking. The City Engineer 
advises that he wishes Mr. L. Mundreon, Foreman I, Waterworks 
Operations Branch, and Mr. T. Gray, Foreman II, Sewers 
Operations Branch, to attend at a cost of $25.00 per person. 

The total cost to the City would be $50.00 (2 x $25) and 
8 days (4 days x 2) leave of absence with pay. The Comptroller 
of Accounts advises that this amount would be available from 
Appropriation 7090/933 - Administrative and Technical Courses - 
all Departments . 

As this request of the City Engineer meets the basic require- 
ments of Regulation 248, I recommend approval." 

Your Board RECOMMENDS that the foregoing recommendation of 
the Director of Personnel Services be adopted. 


6. Interview Expenses for Civil 
Engineer III (Parking) 
Applicant: Mr. John McLewin 

The Director of Personnel Services reports as follows: 

"The position of Civil Engineer III in the Parking Branch, 
Traffic Division, Engineering Department, was extensively 
re-advertised across Canada after failing to obtain a 
suitably qualified applicant from the first advertising 
campaign . 

Of the fourteen applications received, only one applicant, 
Mr. John McLewin of Toronto, Ontario, was considered to 
have the qualifications and the necessary experience to 
competently fill the position. 

Mr. McLewin has a B.Sc. and M.Sc. (Traffic Engineering) 
from Queen's University in Kingston, Ontario. Since 1964 
he has been employed by De Leuw Cather, Consulting Engineers, 
in Ottawa and Montreal and has worked on several traffic 
and transportation projects including detailed parking 
assessment studies. 


Cont'd. 
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CITY MANAGER'S REPORTS (Cont'd.) 


Property Matters 
(November 2, 1979 

The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: E. L. Sauder Lumber Company Limited 

Rent Review, Parcel 3 
CI. 2: Champlain Heights - Enclave 14 
CI. 3: False Creek, Area 6, Phase 2, 

Lot 48, Ground Lease Terms 


Clauses 1-3 inclusive 

MOVED by Aid. Harcourt, 

THAT the recommendations of the City Manager, as contained 
in clauses 1, 2 and 3 of this report, be approved. 

- CARRIED UNANIMOUSLY 


RISE FROM COMMITTEE OF THE WHOLE 

MOVED by Aid. Harcourt, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Rankin, 
SECONDED by Aid. Marzari, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


MOTIONS 

A. Allocation of Land for 
Lane Purposes 
(South 10 feet of Lot 2, 
of Lot 2, Block 27, 
District Lot 192, Plan 2517) 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Rankin, 

THAT WHEREAS -the registered owner has conveyed to the City 
of Vancouver for lane purposes land in the City of Vancouver, 
Province of British Columbia, more particularly known and described 
as follows: 

South 10 feet of Lot 2 
of Lot 2 
Block 27 

District Lot 192 
Plan 2517 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands lor lane purposes; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes and declared to form and to constitute portion of a 
lane. 


- CARRIED UNAtJIMOUSLY 
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MOTIONS (Cont'd.) 


B. Allocation of Land for 
Road Purposes 
(All that portion of Lot 14 except south 
portion now road (see filings 21090 and 16598), 
Subdivision "B" of Lots 6, 7, 8, Block 8, 
District Lot 393, Group One, New Westminster 
District, Plan 2201, lying southerly of a line 
joining a point in the southwesterly limit of 
said Lot 14, 5 feet northwesterly from the most 
southerly corner of said Lot 14, and a point in 
the southeasterly limit of said Lot 14, 5 feet 
northeasterly from the most southerly corner of 
said Lot 14,) 


MOVED by Aid. Bellamy, 
SECONDED by Aid. Rankin, 

THAT WHEREAS the registered owner has conveyed to the City of 
Vancouver for road purposes land in the City of Vancouver, Province 
of British Columbia, more particularly known and described as 
follows : 

All that portion of Lot 14 except south portion now 
road (see filings 21090 and 16598), Subdivision "B" 
of Lots 6, 7, 8, Block 8, District Lot 393, Group One, 
New Westminster District, Plan 2201, lying southerly 
of a line joining a point in the southwesterly limit 
of said Lot 14, 5 feet northwesterly from the most 
southerly corner of said Lot 14, and a point in the 
southeasterly limit of said Lot 14, 5 feet northeasterly 
from the most southerly corner of said Lot 14, the same 
as shown outlined red on plan prepared by G. Girardin, 
B.C.L.S., dated April 26, 1979, and marginally numbered 
LF 908 3, a print of which is hereunto annexed. 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for road purposes; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for road 
purposes and declared to form and to constitute portion of a road. 

- CARRIED UNANIMOUSLY 


1. Illegal Accommodations 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Little, 

THAT WHEREAS under the present procedure re illegal accommodation 
providing appeals to City Council, a strong possibility of injustices 
exist, particularly insofar as those who do not appeal to Council are 
concerned; 

AND WHEREAS by the present system where extensions are given, 
enforcement procedures are withheld in requiring conformity with 
building and fire regulations which could result in serious consequences; 

AND WHEREAS illegal accommodations are prevalent throughout the 
entire City; 

THEREFORE BE IT RESOLVED: 

(a) THAT the whole question of illegal accommodations 
in the City be reviewed by a small Committee of 
Council, appointed by the Mayor, to meet with staffs 
and report through the Planning and Development 
Committee; 

(b) THAT this Special Committee also consider the present 
system of Council hearing Hardship Appeals. 


- CARRIED UNANIMOUSLY 
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NOTICE OF MOTION 


The following Notice of Motion was submitted by Alderman Little 
and recognized by the Chair: 


1. City Publications - Costs 

MOVED by Aid. Little, 
SECONDED by Aid. Kennedy, 

THAT WHEREAS for the dissemination of public information 
the City expends an amount of approximately $300,000 through such 
means as planning publications, i.e., "Quarterly Review", "Under- 
standing Vancouver", Social Planning publications such as "Urban 
Reader", the Personnel publication known as "The Town Crier", and 
in other miscellaneous ways: 

AND WHEREAS such information is directed more or less on a 
departmental basis and therefore generally with a departmental 
emphasis; 

AND WHEREAS these funds, if pooled, might be better expended 
if directed through a central communication arrangement; 

AND WHEREAS there is presently a need for the constant 
dissemination of information to the public as well as with the 
administration to give better understanding of City Hall policies, 
objectives and current proposals; 

AND WHEREAS this information requirement is further emphasized 
by the appointment of a Centennial Celebration Committee; 

THEREFORE BE IT RESOLVED THAT the Mayor and City Manager be 
requested to review this whole matter and report with recommendations 
through the Finance Committee. 

- (Notice) 


The following Notice of Motion wa.s submitted by Alderman Rankin 
and recognized by the Chair: 

2 . Electoral Reform 

MOVED by Aid. Rankin, 
SECONDED by Aid. 

THAT WHEREAS Council held a referendum November 1978 on the 
question of a Ward System vs. an At Large System; 

AND WHEREAS the referendum carried in favour of the Ward 
System; 

AND WHEREAS a Commission on Electoral Reform was struck by 
Council to investigate this matter; 

AND WHEREAS Council has spent $100,000 on this endeavour; 

THEREFORE BE IT RESOLVED Council instruct the Commission on 
Electoral Reform to have this report to it by November 31, 1979. 

- (Notice) 
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ENQUIRIES AND OTHER MATTERS 


Alderman Kennedy Asked for Council's assurance 

that any remaining residents of 

Eriglesea Lodge Englesea Lodge would be adequately 

served before any steps were taken 
to demolish and the Mayor advised 
that the matter was in hand. 


Alderman Ford 
Convention Centre 


Enquired as to the anticipated date 
on which Council will have the report 
on the Convention Centre. 

In answer to a question by the Mayor 
the City Manager advised that the 
report should arrive in about two 
weeks. 


Alderman Rankin Enquired as to the reason behind 

the construction of Vancouver's 

Police Boat Police Boat in Bellingham as opposed 

to some Canadian supplier. 

The Mayor requested that the City 
Manager report. 


CIVIC RECOGNITION 

The Mayor recognized the following retiring civic employees, 
each of whom has had more than 30 years of service with the City: 


Don Barkley 
Archie McDermid 
Howard Oldfield 
Stefan Rusnak 
Art Ulmer 


Engineering Department 


The Mayor presented them with a certificate honouring their 
long service, following which he invited them to join Council for 
refreshments. 


******************* 


The Council recessed at 3.55 p.m. to reconvene "In Camera" in 
the Mayor's Office at 4.30 p.m. 


******************** 


The foregoing are Minutes of the Regular Cibiihcil Meeting 

of November 6, 1979, adopted by Council onfOjtovember 20, 1979, 


MAYOR 
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MANAGER'S REPORT 


DATE: October 26, 1979 


TO: 


Vancouver City Council 


SUBJECT: 


Shopping Hours during December 


CLASSIFICATION: INFORMATION 


The Director of Permits and Licenses reports as follows: 

"A letter has been received from the Retail Merchants Association 
of Canada, B. C. Division, requesting City Council to amend 
the Shops Closing Bylaw as it relates to the shopping hours 
during the month of December. This matter has been dealt with 
by Council each year for the past 3 years. 

Prior to an amendment last year stores could only remain open 
until 9:00 P.M. on the 7 business days prior to Christmas. The 
1978 amendment, as requested by the Downtown Business Association, 
now allows the stores to remain open until 9:00 P.M. during all 
business days in Decomber. Part of the reason for the change 
was to Gliminato the yearly request for the extension of the 
Christmas shopping hours. 

Attached is a copy of the report considered by Council and 
Council's resolution of October 31, 1978." 

The City Manager submits the report from the Director of Permits 
and Licenses for INFORMATION. 


TOR COUNCIl ACT/ON SEE 


P46EfSj..3H^Jj;J 
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MANAGER'S REPORT 


TO: 

SUBJECT: 
CLASSIFICATION 


DATE nrfnhoy 23. 1979 


Vancouver City Council 


Proposed Amendment to Sign By-law, No. 4810 , to Provide 
for and Regulate Helium Blimp Signs. 

RECOMMENDATION. 


The Director of Planning reports as follows: 

"On October 16, 1979, Council instructed the Director of Planning 
to report on a delegation request from Mr. David A. Smail 
respecting a proposed amendment to the Sign By-law, No. 4810 , to 
provide for and regulate helium- inflated blimp signs. A letter 
from Mr. Smail dated July 25 and a reply from the Planning Depart- 
ment dated August 29 covering the nature of these signs and the 
basic regulatory issues involved are attached as Appendices 'A' 
and 'B,' respectively. 

'Blimp' signs have been determined by City staff to be 'portable' 
signs, which means 'any sign not permanently attached to the ground 
or to a building.' Advertising literature of a principal supplier 
of such blimps refers to such signs as 'your billboard in the sky 

which ... can increase your customer traffic for everything from 

special outdoor e-xhi bits to 'year-round' location markers.' Suggested 
client advertisers include 'auto dealers, banks, realtors, shopping 
centres, fast-food chains, retailers (all kinds), carnivals, and 
special events.' If permitted in Vancouver with such a broad-based 
clientele or circumstances in mind, blimp signs could be accommodated 
in almost any 'C District or equivalent 'CD' District. 

Council has for some years been working toward the removal of bill- 
boards in conspicuous locations where such forms of advertising 
obstruct views or are not in keeping with the character of an area. 
If Council is sympathetic, however, to the use of hel ium- inflated 
blimps as a new type of signage, an appropriate definition of such 
signs should be prepared, suitable standards should be established 
to ensure public safety in design and operation, and acceptable 
criteria should be developed to govern their location, size, number, 
spacing, height and sign area, all of which should be incorporated in 
an amendment by-law. 

On the basis of existing Council policy respecting the removal of 
third-party billboard roof signs in many areas of the City and the 
absence of any demonstrated public need for this new and even more 
obtrusive form of advertising, the Director of Planning recommends 
that hel ium- inflated blimp signs not be provided for in the Sign By- 
law, No. 4810 ." 

The City Manager RECOMMENDS that the recommendation of the Director of 
Planning be approved. 


FOR COUNCIL ACTION SEE PA6E{S) .3^3 
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MANAGER'S REPORT, NOVEMBER 2, 1979 (WORKS: Al - 1) 


WORKS AND UTILITY MATTERS 


RECOMMENDATION 

1. Lane South of 1st Ave. between Scotia St. 

and Prince Edward St. (Detoxification Centre) 


The City Engineer reports as follows: 

"City-owned property situated on the south side of the above lane has recently 
been leased to the Provincial Government (British Columbia Buildinas Corporation). 

The Corporation is to build a Detoxification Centre which will require access 
from the lane allowance. In order to provide such access, the existing dead-end 
lane must be extended 30'+ east of the west property line of the Detoxification 
Centre's property; i.e., about 80 + of lane will have to be constructed. 

The work consists of relocating a gas main, filling, orading, gravelling, ins- 
tall inn catchbasins connected to the storm sewer and the construction of 80'+ 
of Portland Cement concrete retaining wall. The estimated cost of the work is 
$45,000.00 and the Provincial Government has agreed to pay for 50' of the 
retaining wall or $30,000.00, whichever is less. The estimated cost of 50' of 
the retaining wall is $25,000.00. Funds ($20,000.00) for the City's share of 
the wan and the other above-mentioned works are available in the Streets 
Capital Budget Account No. 148/7914 'Grading Unappropriated'. 

The City Engineer recommends that: 

A) The above-mentioned lane be extended 30'+ east of the west property line of 
the Detoxification Centre's property. 

B) $20,000.00 be approved from Streets Capital Budget Account No. 148/7914." 

The City Manager RECOMMENDS that the above recommendations of the City Engineer 
be approved. 


»« C0« ACTION SEE MSE(S) 3. 
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I 
I 
I 

I SOCIAL SERVICE AND HEALTH MATTERS 

RECOMMENDATION 

1. Establishment of 10 New Positions 
for Long Term Care Program 


The Medical Health Officer reports as follows: 

"On August 7, 1979, the Provincial Government granted approval 
for a Long Term Care Budget with a total of 84.5 permanent and 
temporary positions. The temporary positions were originally 
approved as an interim measure pending a review by the Province 
of the Program's need. However, it became clear before the 
review was complete that these positions should become permanent 
due to the large and growing need of the Long Term Care Program. 
In a letter dated October 19, 1979, the Provincial Government 
converted all positions to a permanent status. To enable the 
Health Department to utilize all 84.5 positions. Council's 
approval is needed for the establishment of 10 new positions: 


November 1 - 

Positions December 31/79 Annual Cost 


Education Coordinator 

3,644.00 

21,864.00 

Assessment Workers 

22,301.00 

133,806.00 

Clerk Typist II 

1,834.00 

11,004.00 

Hospital Liaison 

3,186.00 

19,116.00 


30,965.00 

185,790.00 

Fringe Benefits 

3,871.00 

23,225.00 

Transportation 

1,280.00 

7,680.00 

Furniture (9 small pedestal 
desks, 9 swivel tilter chairs, 
1 typewriter, 1 secretarial 
station, 1 steno chair) 

4,390.00 


Administration & Overhead 

1,045.00 

6,270.00 


41,551.00 222,965.00 


These positions are subject to the review and classification 
of the Director of Personnel Services. A copy of this report 
has been forwarded to the V.M.R.E.U. for information. 

The Provincial Government has provided funds in the Long Term 
Care budget for these expenditures, and there are no direct 
costs to the City of Vancouver. 

The Medical Health Officer recommends that the foregoing ten 
positions be approved for the Long Term Care Program." 


The City Manager RECOMMENDS that the recommendation of the Medical 
Health Officer be approved. 


TOR COUNCIL AQION SEE PAGE(S) J±i 
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A-4 

(BUILDING : A-4 - 1) 


BUILDING AND PLANNING MATTERS 


RECOMMENDATION 


Kiwassa N.I.P 


Street Trees 


The Director of Planning and City Engineer report as follows: 

"On April 4, 1978 City Council adopted the Kiwassa N.I.P. Concept Plan 

One of the items identified in the plan was the provision of street 

trees throughout the area once the new curbs and paving had been 
completed . 


The street improvements are now nearing completion and trees can be 
planted this fall. 

It is proposed that trees be planted on E. Pender, E. Georgia and 
Vernon Drive between the sidewalk and curb (as indicated on the map 
attached as Appendix I). The Kiwassa N.I.P. Committee considered 
also planting trees on Glen Drive, Keefer Street and Union Street, 
but decided against it as these trees would have to be planted 
behind the sidewalks. Also the cost of planting these trees was not 
warranted, in the Committee's opinion, in terms of the impact on the 
noighbourhood ' s environment. 


While it is normal practice to plant street trees following the installation of 
curbs, gutters and paving in residential areas, the prfisent work load and budget 
limitations would result in a substantial delay in planting. Therefore, the use 
of N.I.P. funds is proposed to avoid this delay in completion of the street 
improvements , 

L'he Park Board has estimated that the total cost of purchasing and 
installing these trees to be $300.00 per tree. Approximately 75 
trees will be needed, resulting in a total project cost of $22,500.00. 

As this project is being undertaken as a measure to improve the visual 
environment in Kiwassa, it can be funded under the Federal 50% - 
Provincial 25% - City 25% cost-sharing formula for recreation 
facilities. In the Concept Plan budget $10,000.00 under the 25-12.5- 
62.5 cost-sharing formula was set aside for this project, thus 
$3,750.00 in Federal - Provincial funds are available from that 
initial set up. The remainder of the required Federal - Provincial 
funds are available in Account #891/8729, which are the freed up 
funds resulting from the change in cost-sharing for funds used to 
pay for the municipal services projects. The matching City funds 
are available from the unallocated City N.I.P. funds Account #532/7901. 
In summary, the funding is available for this project as follows: 

Original allocations of Federal/Provincial funds 

from the N.I.P. Concept Plan (#891/8728) $ 3,750.00 

Freed up Federal/Provincial funds (#891/8729) 13,125.00 


Matching City funds (#532/7901) 5,625.00 

TOTAL $22,500.00 


The Park Board has estimated the annual maintr-nance costs to bo 
$15.00 per tree or $1,125.00 for all the treor:. It is proposed that 
the Park Board be requested to undertake regular maintenance, and 
on this basis, that maintenance funds be approved as an addition 
to the Park Board annual operating budget. 

CMIIC anr' the Province concur with the change in total allocation and 
cost-sharing . 
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Clause 1 continued 

It is r'M-ornmended : 

A. THAT City Council approve the appropriation of up to $22,500.00 
from the Kiwassa N.I. P. Accounts and the Unallocated City N.I. P. 
account as outlined above, to be used to purchase and install 
trees on specified streets in Kiwassa. 

The total cost is shared as follows: 

Federal $11,250.00 

Provincial 5,625.00 

City 5,625.00. 

B. THAT up to $1,125.00 per year be approved as an addition to the 
Park Board's annual operating budget, beginning in 1980, to 
cover maintenance and upkeep costs for these trees." 

. J., i-iti^' 

The City Manager RECOMMENDS that the above recommendations of the 
Director of Planning and City Engineer be approved. 


2 . Kiwassa N.I. P. - Archway at the Foot of Keefer Street 

The Director of Planning reports as follows: 

"On August 14, 1979 City Council approved the expenditure of Kiwassa Neighbourhood 
Improvement Program (N.I. P.) funds to provide a mini-park on the street allowance 
in the 1000 block Keefer St. 

One element of the mini-park design which was indicated on the plan approved by 
Council, but was not included in the cost estimate was the construction and in- 
stallation of a carved wooden archway at the entrance to the pedestrian overpass 
at the foot of Keefer St. The archway was not included at that time because the 
exact location of the curbs, and therefore of the archway, was not known then, 
and the community had not decided on a specific design for the archway. 

As was noted in the Kiwassa N.I. P. Concept Plan (adopted by Council on April 4, 
1978), Kiwassa is very closely tied physically and socially to the adjacent 
Strathcona neighbourhood. The pedestrian overpass at the foot of Keefer provides 
the one major pedestrian link with Strathcona. The Kiwassa N.I. P. Committee feels 
that the extreme importance of this overpass can best be denoted by placing a 
symbolic gateway at the foot of the overpass - thus the proposal for a carved 
wooden archway. 

The Ne Chi Zu Guild (a group of artists) was asked by the Committee to prepare a 
design for an appropriate archway. Several proposals were submitted and the 
Committee chose the one shown in Appendix I. This archway would be located at 
the east end of the overpass, half-way between the end of the ramp and the new 
curb (as indicated in the plan. Appendix II) 

The Guild has agreed to fabricate and install this archway for $2,300.00. As a 
N.I. P. funded project, this amount would be cost-shared as follows: 

Federal (50%) $1150 
Provincial (25%) 575 
City (25%) 575 

The Federal/Provincial share is available in the Kiwassa N.I. P. accounts in the 
form of "freed up" monies made available through the transfer of N.I, P. funds 
between different cost sharing formulas when the municipal services projects 
were approved earlier this year. The City share is available from the Unallocated 
City N.I. P. funds account 532/7901. 
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Board of Administration, February 5, 1971 (SUPPLEMENTARY PERSONNEL 

Clause No. 6 (Cont'd.) 

As the availability of Traffic Engineers with a background in 
Parking is extremely limited, and because of the importance 
of filling this position with a suitable candidate, I 
recommend Mr . McLewin be invited to Vancouver for a personal 
interview and assessment. 

The total cost of bringing Mr. McLewin to Vancouver for two 
days would be approximately $350. The Comptroller of Accounts 
advises that these monies would be available from Appropriation 
No. 7090/959 'General Government - Misc." 

Your Board RECOMMENDS that the above recommendation of the 
Director of Personnel Services be adopted. 


******* 


FOR ADOPTION SEE PAGE{S) 
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Manager's Report, November 2, 1979 .... (BUILDING: A-4 - 3) 


Clause 2 continued 


It is recommended that City Council approve the appropriation of up to $2300 from 
the Kiwassa N.I. P. budget (Accounts 891/8729 and 532/7901) for the fabrication 
and installation of an archway (shown in Appendix I) at the foot of Keefer St." 

The City Manager RECOMMENDS that the foregoing recommendation of the Director of 
Planning be approved. 


3 . Space Study - City Hall 

The Director of Civic Buildings reports as follows: 

"During the past several years, office space shortcomings 
have developed in the City Hall complex. Those affecting 
departments in the main building have largely been resolved for 
the present. However, there are some serious outstanding 
problems affecting departments in the East Wing which have been 
studied extensively^ The most serious shortcoming is the 
inadequate space in the building for many functions, where normal 
City Hall space standards cannot be met. 

The option of leasing or building additional office space 
elsewhere, in order to relieve the situation in the East Wing, 
was considered but rejected because of the cost and operational 
problems. The functions of the various departments in the Wing 
are closely related, and there are obvious and important 
advantages in keeping all the departments concerned together in 
the same building. 

This report deals with the top priorities that the 
Directors of Planning and Permits & Licenses have expressed as 
regards needed improvements for their departments. These are: 

1. To provide additional office space and minor office 
improvements for the Development Permit Group of the 
Zoning Division, which is situated on the northwest 
corner of the second floor. Staff have been added 
to this function within the past several years to 
improve service to applicants and as a consequence 
staff are working in unacceptably crowded conditions, 
and the public is not receiving suitable service. 

2. To provide a larger and more secure area for the 
Permits & Licenses' records filing system, to remain 
on the second floor. This is a critical operational 
requirement. Files have recently been culled but 
growth requires expansion possibilities for the 
system on the 2nd floor. These working files need to 
be quickly available to staff to deal effectively with 
the public but expansion and security cannot be 
provided under the present circumstances. 

Our studies have shown that these space requirements can 
be satisfied only if a sub-unit of the Department of Permits & 
Licenses is removed from the second floor (although ideally it should 
remain on that floor) . The Director has indicated that removing 
the combined District Inspectors Section of the Permits & Licenses, 
Fire and Health Departments to another floor would have the least 
adverse effect on operational efficiency and service to the public. 

The additional space required to accommodate the District 
Inspectors in a location relatively close to the rest of the 
departmental offices and conveniently accessible for the public, 
could be provided by converting the Executive Parking Garage, 
on the main floor, to offices. The garage lends itself well to 
the purpose, and as compared with other options that have been 
considered, appears to involve the least cost. 
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Manager's Report, November 2, 19 79 . . . . (BUILDING: A-4 - 4) 


Clause 3 continued 


The development of this space will require replacement 
of the parking that will be displaced as well as additional 
parking required under the Zoning Bylaw resulting from the 
additional office area. 


The parking provision will be a subject for a future 
report. However, for the purpose of this proposal we have 
assumed that the property at 10th Avenue and Gamble Street 
would be utilized. Gouncil has previously approved parking on 
that site for leasing purposes. In this proposal there will 
therefore be loss of most of the anticipated revenue from that 
parking development. 

The estimated costs for the project, which are shown below, 
are based on schematic drawings only and are therefore very 
approximate : 


Alter Executive Garage to office use - $110,000 

Alteration to second floor - East Wing - $ 40,000 

Telephones and intercom - $ 2,000 

Consultant's fees - $ 18,750 

$170,750 

Allowance for parking lot for alternate 

and additional parking $ 35,000 

$205,750 


It is the recommendation of this report that an Architect 
be appointed to develop the proposal in detail and establish 
firm estimates. The most appropriate Architect to carry 
out the commission is Ross Ritchie who was the architect for 
the East Wing and whom we have already consulted to establish 
the practicality of the garage conversion. This report 
therefore recommends his appointment. The funds required for 
fees for this phase of the work will be approximately $5,700. 

A request was made in the 1978 Supplementary Capital 
Budget for $300,000 to carry out necessary alterations in the 
East Wing to overcome serious space problems. Approval was 
given for only $100,000 as interim funding. Some improvements 
have been made on the third floor for the Planning Department 
and approximately $86,000 remains unexpended. 

The Director of Finance advises that if Council approves 
the recommendations of this report, the source of funds for 
the Consultant's fees will be the 1978 Supplementary Capital 
funds. Following completion of the Consultant's study, and 
the subsequent report to Council, the balance of the funds 
required for the project are recommended to be considered in 
the 1980 Supplementary Capital Budget. 

The Director of Civic Buildings recommends that Council: 

A. Accept, in principle, the proposal to convert the 
Executive Garage and carry out alterations to the 
second floor of the City Hall - East Wing as outlined 
in the body of this report. 

B. Ross Ritchie be retained as architect to complete a 
detailed study and establish firm estimates for a 
further report back to Council. The fees for 
this phase of the work, approximately $5,700 to be 
approved from the funds originally approved in the 
1978 Supplementary Capital funds." 

The City Manager RECOMMENDS that the foregoing recommendations of the 
Director of Civic Buildings be approved. 

.../5 
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(BUILDING: A-4 - 5) 


4. Mt. Pleasant N.I. P. Appropriation of Funds: 
Improvements to "Mt. Pleasant Triangle" at 
Fraser and Kingsway 


T)io Director of Planning and City Engineer roy:)ort ci5 follows: 

"On September 28, 197G City Council approved the Mt. Pleasant N.I. P. 
Concopt Plan. Two of the priorities identified in tlie plan were to 
provIc3e more usab].e public space and to install curbs, paving and 
boulevard trees in the Mt. Pleasant Triangle. Toward this end, 
the Mt. Pleasant N.I. P. Committee has identified the following 
improvements : 

^ "stal l atio n of two p ark ben che s on th e triangu lar portion of 
1 a nd bounde cl_ by K i ngsway, Fraser and l5th Avenu e 

The Mt. Pleasant N.I. P. Committee recommends a maximum of 
$1,300.00 for installation of two benches on concrete pads. 
Placement of the benches will be within the triangular portion 
of land (bounded by Kingsway, 15th Avenue and Fraser Street) 
to the satisfaction of the City Engineer. 

In order to finance the bench project, N.I. P. funds will be 
allocated from the Social and Recreational Account 896/9215. 

I nstallation of sidewalk fille r and tree plan t ing on the north 
s ide of East 15th Avenue from kingsway to Fraser Street 

Ihe Mt. Pleasant N.I. P. Committee recommf^nds a maximum of 
$7,000.00 be allocated for installation of sidewalk filler 
and a maximum of $3,250.00 for planting of up to ten Japanese 
Cherry Trees on 15th Avenue from Kingsway to Fraser Street. 
This work will complement the adjacent landscaped triangle. 
The planting will be carried out in the Fall before the filler 
has been installed. 

N.I. P. funds in the amount of $10,250.00 will be transferred from 
the Services/Utilities Account 896/9217 for the sidewalk filler 
and tree planting. 

The cost estimates for the above noted work have been provided by 
the City Engineering Department and Vancouver Park Board. Maintenance 
will be undertaken by the Engineering Department and an annual 
amount of $300.00 should be identified in the Maintenance 
Budget for this purpose. 

R E COMMEND AT I ON S 

The Director of Planning and City Engineer recommend: 

A. THAT City Council approve the appropriation of up to $1,300.00 
from the Mt. Pleasant N.I. P. Social and Recreational Account 
896/92ir3 for the installation of two park benches on the 
triangular portion of and bounded by Kingsv/ay, Fraser and 
15th Avenue. Costs are to be shared as follows: 

Central Mortgage & Housing Corporation - SCi = $ 650 00 
Province of B. C. - 25% = $ 325.00 

City of Vancouver - 25% = $ 325.00 


TOTAL $1,300.00 
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Clause 4 continued 

B. THAT City Council approve the appropriation of up to $7,000.00 
from the Mt, Pleasant N.I. P. Services/Utilities Account 896/9217 
for the installation of sidewalk filler on the north side of 
East 15th Avenue from Kingsway to Fraser Street. Costs are to 
be shared as follows: 

Central Mortgage & Housing Corporation - 25 % = $1,750.00 
Province of B. C. - 12.5% = $ 875.00 

City of Vancouver - 62.5% = $4,375.00 

TOTAL $7,000.00 


C. THAT City Council approve the appropriation of up to $3,250.00 
from the Mt . Pleasant N.I. P. Services/Utilities Account 896/9217 
for the installation of tree planting on the north side of East 
15th Avenue from Kingsway to Fraser Street. Costs are to be 
shared as follows: 

Central Mortgage & Housing Corporation - 25 % = $ 812.50 
Province of B. C. - 12.5% = $ 406.25 

City of Vancouver - 62.5% = $2,031.25 

TOTAL $3,250.00." 

D. THAT City Council approve the addition of $300 to the 1980 Engineering Revenue 
Budget to cover additional maintenance. " 


The City Manager RECOMMENDS that the foregoing recommendations of 
the Director of Planning and City Engineer be approved. 


5 . Champlain Heights - Enclaves 4, 5, 6 and 7 


The Champlain Heights Project Manager, the City Engineer and the Director 
of Planning report as follows: 

"June 12th 1979, Council accepted bids from United Properties for Enclaves 4, 5, 
6 and 7. Since that time staff have been working with the builder and his 
archit.iM.t as the dovtilopment permit application has boon [)repared. The 
dnve lopiiKMil p(?rmi t plans have now been reviewed by various City departments 
and approved by the Director of Planning, subject to certain "prior to" 
conditions. The one outstanding condition requires that Council approve a 
modification to the noise buffer along Boundary Road. The purpose of this 
report is to outline the rationale for this request. 

The Implementation Report of 1974 identified traffic noise from Boundary Road 
as a major concern. The report called for means to be found to reduce the 
impact of the noise problem on the future community. The recommended solution, 
at that time, was the creation of a landscaped buffer strip of varying widths 
adjacent to Boundary Road. Other noise abatement measures were not considered 
necessary. 

In 1974, no specific design existed for a widened Boundary Road. It was generally 
assumed that -the road would be at grade. When 'Option lb' was approved on 
April nth 1978, a major section of the road was depressed into a 'cut'. The 
attached map (Appendix I) shows the portion of Boundary Road to be in a 'cut' 
and the relationship of the road to Enclaves 4, 5, 6 and 7. The development 
conditions for Enclaves 4, 5, 6 and 7 required an 80ft. building setback from 
the Boundary Road to satisfy the noise abatement criteria. 
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Clause 5 continued 

However, due to site planning problems associated with the narrow enclaves, 
the developer wishes to reduce the buffer by providing alternate noise abatement 
methods. These methods would involve the construction of a solid 8 foot fence, 
and double glazing of the units. The following diagrams indicate the two 
typical road sections of this proposal - one at grade and one in a cut. 


1 . Boundary Road/ typical section at grade 



2 . Bou nda r^ Road/ typical secti on in a Cu t 

(Tower portion of Enclaves 4, 5, 6 and 7) 
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Clause 5 continued 


An analysis of this proposal was carried out by an acoustical consultant, 
Barron and Associates, and it was established that the construction of a solid 

Joo^ fence would reduc e the noise levels below the previously established 
lev el s" , except in the case of the upper floor windows in the at grade section 
where double glazing with particular emphasis on acoustical properties would 
provide an acceptable solution. This analysis is attached as Appendix II. 

Construction of a fonco has other benefits in addition to reducing the noiso 
lovols. The fonco will provide privacy and security for the units along Boundary 
Road and, combined with the proposed fence north of Rumble, it will create a 
consistent design element along Boundary Road. 

The builder has confirmed that subject to Council approval, he will construct a 
solid 8 foot fence comparable in design to the proposed fence north of Rumble 
Street. The builder has also confirmed that all units will be double glazed. 

The Project Manager and the Director of Planning have reviewed the alternative 
noise abatement proposal from the developer of Enclaves 4 - 7 and recommend 
Council permit the encroachment into the buffer zone as shown on the Development 
Permit drawings subject to the builder constructing a solid fence 8 feet in 
height and comparable to the design being developed by the City for properties 
between Rumble and 49th Avenue, and further, that all units in the project be 
double glazed with particular emphasis placed on the acoustical property of 
upper storey windows adjacent to Boundary Road. 

The City Engineer concurs with the above recommendation but wishes to note 
that with comparable noise abatement measures in previously developed enclaves 
adjacent to Boundary Road, citizen complaints have been registered nevertheless. 
Although the noise abatement with the new proposal will be as effective, or 
better than, the original 80 '0" buffer, complaints can be expected in the 
future, however, the City Engineer feels the new proposal is necessary and 
should be proceeded with. 


The City Manager RECOMMENDS that the foregoing recommendations of the 
Project Manager, City Engineer and the Director of Planning be approved. 


6 . Proposed Rezoning - 4124 Dumfries Street 

The Director of Planning reports as follows: 

"An application has been received from Mr. C. Campbell, of Hi slop 
Estates Ltd., requesting an amendment to Zoning and Development 
By-law No. 3575, whereby the land known as 4124 Dumfries Street, 
located on the east side of Dumfries between Kingsway and East 
26th Avenue (Lot 8 except the West 16.5 ft. now road of Lot 22, 
Block 5, D.L. 352, Plan 1605), would be rezoned from RS-1 One- 
Family Dwelling District to C-2 Commercial District for the 
purpose of: 

'Developing a commercial development in conjunction 
with Lot 7. ' 

SITE DESCRIPTION AND BACKGROUND 

The site and present zoning are described in the attached Appendix 
A plan. The site is currently developed as a one-family dwelling 
with an additional dwelling unit on the lower floor. City records 
indicate the dwelling was constructed prior to 1930. The flanking 
northerly lot zoned C-2 Commercial District has been developed as 
a used car lot since 1973. Other lots to the east along Kingsway 
are developed as a gasoline service station and retail stores while 
the three lots to the south of the site have recently been developed 
with new one-family dwellings following re-subdivision. 
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Clause 6 continued 


KENSINGTON N.I.P. PLANNING COMMITTEE 

At their initial consideration of this application, the Kensington 
Neighbourhood Improvement Program Planning Committee deferred a deci- 
sion until such time as it could be determined what the opinion was 
of the immediate neighbours. At their meeting of September 19, 1979, 
the Committee received a petition with the signatures from 15 addres- 
ses in favour of the rezoning and none opposed. On this basis the 
Committee agreed to recommend that the rezoning application be approved. 

ANALYSIS 

In 1978, discussions between the applicant and the Planning Department 
explored the possibilities of linking development of Lots 7 and 
8 with other commercial property immediately to the east along 
Kingsway which was also owned by the applicant at that time. It was 
noted at that time that Lot 7 would be difficult 
to develop by itself, and the consolidation of Lot 7, Lot 8 and those 
adjoining commercial lands would provide for a more suitable form of 
development. This opportunity no longer exists as the easterly 
properties have been sold during the past year. 

While the applicant's proposal to rezone Lot 8 has the effect of 
extending the commercial zone closer to the more recent residential 
development to the south, there are several opportunities to improve 
the poor relationship which would exist if Lot 8 were to remain resi- 
dential and Lot 7 were to be used or developed for a commercial purpose. 

In recommending approval of this application, the Director of 
Planning has examined the potential impact of a new commercial develop- 
ment on the existing dwellings to the south and noted some concern for 
the potential impact. The applicant has offered to enter into a 
restrictive covenant agreement which would provide a landscape set- 
back with an average width of 1.524 m (5 feet) from the southerly 
boundary of the site. This setback, in conjunction with the required 
rear yard of the adjacent single- family development to the south 
(8.717 m or 28.6 ft.) is felt to adequately protect the interests of 
those residential property owners upon whom any future commercial 
development may impact. The provision and maintenance of adequate 
landscaping and screening within the 1.524 m (5 ft.) setback, which is 
strongly related to any proposed form of development, will contribute 
to an improved commercial /residential interface. Furthermore, the 
newly created commercial lot would, when developed in conjunction with 
the existing northerly flanking commercial lot, provide a parcel of 
land with sufficient area and width to encourage new commercial develop- 
ment which would upgrade this presently underutilized corner location 
and improve the visual aspect on Kingsway. 

RECOMMENDATION 

The Director of Planning recommends that the following recommenda- 
tion be received and the whole matter referred directly to a Public 
Hearing: 

that the rezoning be approved subject to the following 
conditions: 

(i) that the applicant first consolidate the site (Lot 8) 
with the adjoining property to the north (Lot 7) and 
that this consolidation be so registered in the Land 
Registry Office; and 
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Clause 6 continued 

(ii) that the applicant enters into a restrictive covenant 
in favour of the City which will provide a setback 
with an average width of 1.524 m (5 ft.) which is to 
be landscaped and maintained by the owner of the property, 
to the satisfaction of the Director of Planning." 


The City Manager RECOMMENDS that the report of the Director 
of Planning be received and the whole matter be referred to 
Public Hearing. 


7. Interpretation of the Powers of the 

Development Permit Board (FM-1 District Schedule) 

The Director of Planning reports as follows: 
" Purpose 

To seek Council's opinion on the interpretation of the general intent 
of the FM-1 By-Law regarding transfer of rightS| density increase and 
adjustment of subarea boundaries as proposed by Romses, Kwan (Architects) 

for Narod Developmerts in Development Permit Application #84491 for a 
total block development bounded by 7th and 8th Avenues and between 
Hemlock and Birch Streets. 

Background 

A preliminary development permit application was filed on Jvine 18, 1979« 
Staff met with the applicant on several occasions and indicated certain 
difficulties regarding compliance with the Zoning and Development By-Law. 
The applicant expressed the wish to proceed with the proposal to the 

Development Permit Board for a decision and this was supported by staff. 

The proposal was considered by the Development Permit Board on October 15, 1979* 

The Proposal 

The proposal consists of a commercial component (6 storeys) and a 
residential component (79 townhouses) that occupies a vrfiole block 
(24O' X 500') bounded by Hemlock, Seventh, Eighth and Birch. The site 
is presently used for car storage. 


The site falls within all 3 sub-areas of the FM-1 Schedule which permits 
varying degrees of commercial uses in buildings as follows: (See Figure 1. ) 
Up to 50^ sub-area 1; up to 1^% sub-area 2;_ and up t,o 100^ sub-area 3. 
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Clause 7 continued 



The applicants vjish to collect the commercial density accrued on the 
eastern portion of the site to the western portion of the site. Because 
of the resultant consolidation of the commercial uses in the western 
portion of the site the 100^ commercial use areas increase beyond the 
sub-area 3« The commercial development would cover an area some 150' 
in frontage rather than 100' as shown in sub-area 3» The floor 
space ratio of the commercially covered area would be 2.2. The F.S.R. 
over the whole site would be 1.433* The maximum permitted F.S.R. is 
1.5. (See Figure 2). 

This preliminary Development Permit Application was considered by the 
Development Permit Board on October I5, 1979* They had before them a 
memorandum from the Director of Legal Services indicating that the 
transfer of commercial uses and boundary adjustment would change the 
character of the sub-areas and is therefore a zoning change. (See Appendix) 
a). The Board's decision was as follows: 

"THAT the Development Permit Board accept, in principle, 
the concept of an office and townhouse development as 
submitted under preliminary Development Permit Application 
No. 84491 but defer its decision on this preliminary appli- 
cation until such time as the Chairman of the Board has met 
with the Director of Legal Services to resolve the points 
raised by the Director of Legal Services in his memo to the 
Director of Planning dated October 12, 1979* Subject to a 
satisfactory resolution of that discussion, the scheme may 
then be further developed to a complete application, taking 
into account the comments of staff, the Urban Design Panel, 
and the Staff Committee, and the requirements of the FM-1 
By-Law". (See Appendix B) 

The Director of Planning met with the Director of Legal Services on 
October 22, 1979» to clarify the legal implications of the proposal. 
The Director of Legal Services suggested that the Director of Planning 
should approach Council to seek guidance in the exercise of the powers 
of the Development Permit Board with regard to relaxation in the FM-1 
By-Law. The discretionary authority of the D.P.B. is described in the 
Zoning and Development By-Law Section 3«2.4« 

The Issue 

There are two possible interpretations of the intent of FM-1 By-Law as 
far as this mixture of residential and commercial uses are concerned: 

A. That the intent is to promote small scale development throughout 
and that the amount of permissible commercial uses be dispersed 
with each commercial enterprise being relatively small in scale. 
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B. That the intent is to provide a balance of Commercial and 
Residential uses throughout the FM-1 (Fairview Slopes) 
Districti and that, provided that balance is maintained, 
then the Development Permit Board may approve a compre- 
hensive development proposal that is apparently at variance 
with the detailed interpretation as set out in A above. 

In this particular case, the applicant proposes to follow interpretation 
B above in principle. It could thus be interpreted that the commercial 
floor space attributable to subarea 1 will be consolidated into its 
westerly 50' and similarly, the commercial floor space attributable 
to subarea 2 will be consolidated into its westerly 50«. 


According to the Director of Legal Services, this could change the 
character of the sub areas beyond what a strict By-Law interpretation 
would indicate. Therefore, it could be argued that it was not within 
the Development Permit Board* s power to provide these relaxations. 
However, he noted that a case did exist for the relaxation being 
suggested but, bearing in mind the special circumstances and unusual 
nature of this case, it would be wise for the Board to confirm with 
City Council, the legislators, that this would be acceptable to their 
Intent. 

The Development Permit Board, in reviewing this application, felt 
that the proposal was in principle an appropriate form of development 
bearing in mind the location of the site next to the Hemlock Street 
(access to Granville Bridge) and, the rare opportunity for a 
comprehensive redevelopment on a whole City block. 


Recommendation 

The Development Permit Board seeks Council's direction regarding the 
interpretation of the intent of the FM-1 District schedxole and the 
extent of the discretionary powers of the Board with reference to 
transfer rights, density increase and adjustment of sub-area 
boundaries. 

The Director of Planning, acting in his capacity as Director and as 
Chairman of the Development Permit Board, recommends: 

THAT City Council advise the D.P. Board that in view of the 
general acceptability of the concept proposal in D.P. A. 
#84491 and in view of the fact that the proposal is on a 
consolidated block of property that the proposal can be 
approved subject to such conditions as may be appropriate 
to achieve a satisfactory design solution." 

The City Manager RECOMMENDS that the foregoing recommendations of 
the Director of Planning be approved. 


FOR COUNCIL AQION SEE PACF(S) ^'V, ^S ^^^'' 
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BOARD OF ADMINISTRATION 

PROPERTY MATTERS 
FEBRUARY 5, 1971 


RECOMMENDATION 

1. N/S Hastings Street 

Heatley to Clark Drive 
Redevelopment Project II, Area A-5 
Extension of Options to Repurchase 

The Supervisor of Property and Insurance reports as follows: 

"A number of industrial sites were sold in connection with 
the above project in the early part of 1969. One of the 
conditions which applies to all sales in the Project is 
that 'purchasers will be required to enter into an 
agreement with the City of Vancouver to start development 
within eighteen months and to complete development within 
thirty-six months from the date of purchase.' 

On September 29, 1970j Council approved an extension of 
six months on all properties that had not commenced 
construction within the Project. A number of the purchaser 
have asked for a further six months extension, and Central 
Mortgage and Housing Corporation (representing the 
interests of the Senior Government) have agreed, subject 
to this being the last extension granted. 

This proposal has been endorsed by the City Solicitor. 

RECOMMENDED that purchasers of sites in Area A-5 of 
Redevelopment Project II, upon their written request, 
have the development clause of their respective agree- 
ments extended for a further final period of six months; 
all other conditions of sale to remain the same." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 


INFORMATION & CONSIDERATION 

2. E/S Laurel North 6th Avenue 

False Creek Area - Lease Renewal - Phase I 
Wyder Electric Co. Ltd. (City Tenant) 

The Supervisor of Property and Insurance reports as follows: 

"Wyder Electric Co. Limited, a City tenant situated in 
Phase I of the False Creek Area, on the east side of 
Laurel Street, have written a letter to the City Clerk, 
dated December 2i|th, 1970, in which they have stated their 
wish to continue occupancy on a fair rental basis, which 
should give consideration of the month-to-month tenancy 
proposed by the City. In addition, they point out 
that the Property and Insurance Office proposed to charge 
rent on buildings which they have purchased from Bingham 
Equipment Limited, and are still paying for. They feel 
it is unjust that they be expected to pay rental on 
buildings and request a delegation to appear before 
Council to express their opinions. 


continued . . . / 2 
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LICENSES AND CLAIMS MATTERS 


RECOMMENDATIONS 

1. Stores Open Thanksgiving Day, October 8, 1979 

The Director of Permits and Licenses reports as follows: 

"On October 17, 19 78, City Council resolved that where any retail 
store (other than one of the class of stores enumerated below) 
is open for business on January 1, Good Friday, Victoria Day, 
Canada Day, B.C. Day, Labour Day, Thanksgiving Day, Remembrance 
Day, Christmas Day or Boxing Day, that Council may consider 
invoking its powers under Section 275 of the Vancouver Charter 
relating to suspension and revocation of business license. 

(a) Small Grocery stores (1,290 sq. fc. or less); drug stores, 
provided the items listed in Section 4(1) of the Shops 
Closing By-law are not on display or for sale for any of 
the above-mentioned Statutory Holidays. 

(b) The following stores may be open for business only on 
Victoria Day, July 1, B. C. Day, Labour Day and Boxing Day: 

Bookstores, record stores, souvenir stores, provided the 
items listed in Section 4(1) of the Shops Closing By-law 
are not on display or for sale. 

Stores in the designated Historic Areas of Gastown and 
Chinatown . 

This Council resolution came into force November 11, 1978, 
and was advertised in the daily paper November 1, 19 78. 

It should be noted that the exemptions described in (b) above 
DO NOT APPLY on January 1st, Good Friday, Thanksgiving Day, 
Remembrance Day, and Christmas Day. 

Inspections have been made on various Statutory Holidays and where 
violations were found the licensee was notified in writing of 
Council's resolution and informed that any further violations 
would be reported to City Council. 

On Thanksgiving Day, October 8, 1979, 33 stores were found to 

be open in contravention of Council's resolution. Of this number 

the following two stores were repeat offenders; 

1. Jan's Macrame Shop Ltd., 1172 Davie Street. 

This store was open on Victoria Day, May 21, 19 79. The 
licensee was notified of Council's resolution by letter 
dated June 1 , 19 79 . 

2. Manubhai Patel (Patel's Super Market), 2210 Commercial Drive. 

This grocery store (over 1900 sq. ft.) was open on Good 
Friday, April 13, 1979. The licensee was notified of 
Council's resolution by letter dated April 20, 19 79. 

Letters have been sent to the operators of the other 31 stores 
advising them of Council's resolution regarding store opening 
on Statutory Holidays. 


It is recommended that Jan's Macrame Shop Ltd. and Manubhai 
Patel be requested to appear before Council to show cause why 
their business licenses should not be suspended." 

The City Manager RECOMMENDS that the recommendation of the 
Director of Permits and Licenses be approved. 
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(CLAIMS: A5- 2) 


2. Claim Number 19064 - Mr. R. Kroeche r 

The Director of Legal Services reports as follows: 

"This claim arose as a result of the flooding of an 
apartment block at 2277 Wall Street on July 1, 1979. 

The flooding occurred during a very heavy rainstorm 
which caused the sewers and catch basins in the area 
to surcharge at which time the surface water flowed 
from the street into the building which is below 
street grade. Six suites and a basement electrical 
equipment room were involved in the flooding. 

Our investigation revealed that the surcharge was the 
result of restrictions in the sewer capacity downstream 
from the flooded area. 

The claim as presented is reasonable and all expenses 
have been verified and found to be in order. In the 
circumstances I would request authorization to have a 
cheque in the amount of $2,290.48 issued payable to 
R. Kroecher . " 


The City Manager RECOMMENDS that the foregoing recommendation be 
approved. 


3. P.N.E. Land Use Control 

The Director of Planning reports as follows: 

"On July ?!4, 1979, Council resolved: 

'That the proposal that no restrictions be placed on the rental 
facilities at the P.N.E. be referred to the Director of Planning 
for report, In consultation with the Director of Permits and 
Licenses, on guidelines and any possible restrictions on retail 
use of rental facilities at the P.N.E." 

In dealing with this matter. Council had earlier resolved to approve the 
recommendation of the Planning and Development Committee contained In Its 
report of April 5, 1979 which endorsed certain permitted uses under the 
management of the P.N.E. without requiring a development permit, among 
these being: 

' swap-o-ramas , swap meets or flea markets, limited 1n time; 
such uses to be restricted to the sale by Individuals of used 
articles. Individuals' arts and crafts, and for the sale of new 
merchandise up to a limit of thirty (30) percent of the total 
sales.' 

Having since reviewed the matter. It is now the opinion of the Director of 
Permits and Licenses that the standard of 'thirty percent of total sales' 
would be difficult to measure and consequently impossible to enforce. If, 
subsequent to consideration of this report. Council still wishes that such 
a standard be implemented, it is suggested that it be amended as follows: 

'...and for the sale of new merchandise, provided that not more 
than thirty (30) percent of the sellers shall at any time display, 
offer to sell, or sell such new merchandise.' 

Council may also wish to impose a requirement that no individual seller may 
display, offer to sell, or sell new merchandise exclusively. Needless to 
say, if no restrictions are to be placed on the retail use of rental facil- 
ities, the foregoing limitation in any form would be redundant. 
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C lause No. 3 cont 'd : 
BACKGROUND 

The objects of the P.N.E. set forth 1n the P.N.E. lease agreement with the 
City Include a wide variety of public purposes, "except profit", which are 
useful or beneficial to the people generally. Including 'any enterprise, 
matter or thing having a civic, national, patflotic, scientific, agricultural, 
artistic, educational, social, recreational or sporting character.' 

Apart from the power to display a great variety of produce, goods and mer- 
chandise, there appears no basis In the stated objects or powers of the P.N.E. 
to carry out, either directly or by sub-lease agreements, any general retail 
activity as provided for In the Zoning and Development By-Law . There Is, 
however, nothing to prevent the display or advertisement of the price or 
availability of goods or merchandise as presently takes place at the various 
trade shows, such as the boat, auto and home shows. 

The P.N.E. has been engaged for many years In a complex of activities, virtually 
all of which have had some generally recognized public purpose but not all 
of which may have been financially self-sustaining. The degree to which one 
type of activity may justifiably sustain other activities as part of a common 
purpose - or to meet the overall expenses of the general operation - presents 
difficulties In assessing the non-profit character and consequent legitimacy 
of that activity. The question of permitting general retail activity 4s a 
source of general revenue also raises the question of what other forms of 
commercial (or industrial) enterprise may be appropriate for the same purposes, 
regardless of their compliance with the stated objects and powers of the P.N.E. 

The P.N.E. management has advocated no restrictions on retail activity as an 
additional means of raising revenue to cover general expenses, but has In- 
formally proposed conditions under which there would be: 

(a) no rental of floor space of less than 3 7^5m^ (40,000 square feet) 
and 

(b) no rental of floor space for a period of less than one (1) day nor 
more than seven (7) days. 

While the P.N.E. has no objection to an established maximum limitation of 
gross leasable floor space of the same magnitude. It Is contended that: 

(a) the minimum floor space standard would effectively require the 
rental of the Showmart Building (3 995m2) (43,000 square feet), 
the facility most commonly used for displays and most suited to 
retail sales, and 

(b) the mi nimum floor space standard and maximum time limit would 
confTrte retail activity to special events befitting the character 
of the P.N.E. which would not ordinarily compete with similar 
types of retail activity elsewhere. 

Further to this, the P.N.E. would like the opportunity to stage retail or 
auction sales outdoors In parking lots and other large, open-air activity 
areas. Such retail activity could presumably Include automotive, rec- 
reational vehicle, farm or Industrial equipment displays and sales of both 
new and used merchandise, while the Indoor activity would likely Include 
furniture, appliance or hardware sales, as well as those products now only 
displayed In the various trade shows. 

Available Indoor space for retail activity Includes, In addition to the 
Showmart Building, the Food Building (2 785m2) (30,000 square feet), the 
Forum (north end) (2 045m-) (22,000 square feet), and Rollerland (1 860m2) 
(20,000 square feet), for a total of 10 685m2 (115,000 square feet). For 
comparison, that floor space is equivalent to three large grocery super- 
markets, a junior department store, or a small community shopping centre. 
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(CLAIMS: A5 - 4) 


Clause No. 3 cont'd: 


ISSUES 

The question of the P.N.E. engaging 1n general retail activity, either 
directly or Indirectly, raises the following Issues: 

(a) the justification for retail sales and related profit-making 
In respect to activities not clearly within the stated objects 
and powers of the P.N.E. 

(b) the environmental Impact of retail sales activity on surrounding 
neighbourhoods and the market Impact of such activity on existing 
businesses In nearby commercial districts, with special reference 
to: 

(1) the location, type and amount of such activity, 
both indoors and outdoors; 

(ii) the duration and hours of operation of such 
activity; and 

(ill) the business tax liability of licensees. 

(c) the applicability of existing commercial development policies 
and standards and conditions of use of the zoning district 
schedules of nearby commercial districts. 

The justification for retail sales activities as wholly Independent enter- 
prises, separate from (a) the small-scale, retail or service-commercial 
functions ancillary to the larger, public-purpose functions of the P.N.E., 
or (b) trade shows where all retailers displaying, offering to sell, or 
selling a particular commodity participate, 1s a mattfr solply for Council 'n 
determination pursuant to the statute creating the P.N.T. and tho subsequent 
lease agreement. 

The environmental Impact of retail sales activity relates principally to 
appearance, noise generation and traffic impact. None of these factors 
need pose a problem to surrounding neighbourhoods if the activity Is 

located well away from residences, is appropriately screened from the 
boundaries of the site (if necessary), is of a type not creating excessive 
outdoor noise or other public disturbances, and is of a scale not generating 
inordinate traffic and parking demands, especially during times when other 
major events are taking place. 

The market impact of retail sales activity relates to the type and range of 
goods which may be offered for sale, the scale of the activity and the 
duration and hours of operation of such sales. Such impact may be minimal 
if sales are of a 'special-event*;' nature for select and limited periods of 
time, cater to a broader market or involve goods not generally available 
in nearby commercial districts, and the business tax liability of licensees 
is at least equal to, if not higher than, that incurred by other competing 
businesses in the vicinity. 

The predominant commercial zoning district in the vicinity of the P.N.E. is 
the C-2 District, the intent of which is: 

'...to provide for a wide range of goods and services and to 
maintain commercial activities and personal services that 
require central locations to serve large neighbourhoods.' 
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November 2, 1979 (CLAIMS: A5 - 5) 


Clause No. 3 cont 'd: 

Retail stores 'catering to the day-to-day needs of residents of a large 
district of the City composed of more than one neighbourhood' are permitted 
outright; however, such outdoor activity as 'motor- vehicle sales' is a 
conditional use. The conditions of use for both outright and conditional 
uses generally require that all activity, with minor and obvious exceptions, 
be carried on wholly within a completely enclosed building. Nevertheless, 
the Director of Planning may relax such use conditions: 

'...to permit the outdoor display of retail goods, and may include 
such other conditions as he deems necessary, having regard to the 
type of merchandise, the area and location of the display with 
respect to adjoining sites, the hour3 of operation and the intent 
of the Schedule. ' 

The conditional use list itself is somewhat open-ended in that the Director 
of Planning may permit any use not specifically listed in the C-2 or any 
other District Schedule which he considers comparable in nature to the uses 
listed in the Schedule, having regard to its intent. 

RECOMMENDATIONS 

Within the context of the foregoing and the Council-approved recommendations 
of the Planning and Development Committee of April 5 and of the City 
Manager of March 1, 1979 (attached hereto as Appendices 'A' and 'B,' 
respectively), it is recommended: 

A. That the following be added to the Uses Permitted under the Management 
of the P.N.E. without Requiring a Development Permit: 

(n) Retail merchandising carried on wholly within a completely 
enclosed building, except for parking and loading facilities, 
restaurant uses, and the display, offering for sale, or sale 
of flowers, plants, fruits and vegetables, provided that the 
amount of retail floor space leased or occupied at any time 
for the display, offering for sale, or sale of any goods or 
merchandise shall be restricted to a minimum of 1 860 m^ 
(20,000 square feet) and a maximum of 4 180 m^ (45,000 squre feet). 

B. That the following be added to the Uses Which May Be Permitted under 
the Management of the P.N.E. , but First Requiring the Filing of a 
Development Permit Application and Obtaining the Approval of the 
Director of Planning. 

(c) Retail merchandising outside any building, except as otherwise 

provided for in (n) above, provided that the Director of Planning, 
before issuing a development permit, shall have due regard to the 
type of merchandise, the area and location of the display, the 
hours of operation, the availability of off-street parking, and 
the anticipated impact of the activity on adjacent uses, and may 
impose such conditions as he deems necessary. 

c. That, in respect to any retail merchandising activity under A or 
B above, 

(a) Individual retailers be licensed for a period not exceeding 
ten (10) days and not more often than twice in any calendar 
year (except that this would not apply in the case of 
licensees participating in swap-o-ramas, swap meets or flea 
markets) . 

(b) All retail merchandising be restricted to the same hours of 
operation as similar businesses in the C-2 District of the 
Zoning and D evelopment Bji'-Jaw . 

(c) No major retail activity be carried on outside any buildin(j 
simultaneously with other major events at the P.N.E. or stadium 
facilities. 

(d) All retailers be subject to a license fee of $600.00 for each 
thirty (30) days or portion thereof, or $100.00 a day for swap- 
o-ramas, swap meets or flea markets. 

(e) Retail merchandising be deemed to include auctioneering but not 
wholesal ing. 

... 6 
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Clause No. 3 cont'd: 


D. That Council's resolution of July 24, 1979 providing for swap-o-ramas , 
swap meets or flea markets under the management of the P.N.E. without 
requiring development permits be amended to read: 

(k) Swap-o-ramas, swap meets or flea markets, for periods not 

exceeding ten (10) days; such uses to be restricted to the sale 
by individuals of used articles, individuals' arts and crafts, 
and for the sale of new merchandise, provided that not more 
than thirty (30) percent of the sellers shall at any time 
display, offer to sell, or sell new merchandise. 

E. That Council's resolution of July 24, 1979 incorporating that provision 
of the City Manager's recommendation of March 1 relative to the 
advertising of commercial business be amended to read: 

There shall be no outdoor advertising of any commercial business 
other than identification signs associated with the uses listed 
in A and B above, and there shall be no activities that are 
exclusively retail other than those provided for inA(n) and B(c) 
above or those customarily accessory to any of the other uses 
1 isted. 

F. That the policy as amended be reviewed after one (1) year by the 
Director of Planning and the General Manager of the P.N.E. with any 
suggested changes being reported to Council." 

The City Manager has been informed that the General Manager of 
the P.N.E. agrees with the above recommendations. 

The City Manager RECOMMENDS that the foregoing recommendations 
of the Director of Planning be approved. 
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FINANCE MATTERS 


RECOMMENDATION 


1. Community Services Contribution Program 
The Director of Finance reports as follows: 

"In April, 1979, the Provincial Government announced the Community Services 
Contribution Program (C.S.C.P.) and gave the guidelines for projects which 
will be accepted for funding under the Program. Three components of the 
Program were identified as follows: 

1. Sanitary sewer and water projects - 20% cost sharing 

2. Local Community Improvement projects - 50% cost sharing 

3. Waste conversion to energy projects 

Two program years were identified for the Program as follows: 


- Program year #1 - 

- Program year #2 - 


submissions to be made by May 31st 
submissions to be made by October 31st, 1979 


The City made its submissions for program year #1 in accordance with the 
timetable stated by the Province. The priority rating for the projects submitted 
by the City was based on Council's priority rating for the 1979 Supplementary 
Capital Budget. This priority rating for selection of projects was adopted 
because the City did not have time to do the analysis and justification as 
required in the Provincial guidelines. 

Subsequent to the change in the Federal government in May, the C.S.C.P. was 
renegotiated between the Federal and Provincial governments. It is our under- 
standing that the program will be ratified, and that the Provincial government 
will be making an announcement in the near future regarding the projects of 
program year #1 which will be financed. We also understand that the timetable 
for the second program year remains intact except that the deadline for 
submissions has been extended to November 14, 1979. 


The purpose of this report is to present a recommended list of projects for 

submission to the Provincial government for the second program year of the 

C.S.C.P. A book witb the detailed description of, projects has been circulated 
Council members and is available in the City Clerk s uffice. 

Process for Selection and Priority Rating 


to 


All Departments have been canvassed for submissions of projects which meet the 
C.S.C.P. guidelines and will be undertaken in the period January 1st, 1980 to 
March 31st, 1982. Subsequent to the submissions of projects, a Staff Committee 
was formed composed of representatives from Engineering, Planning, Park Board, 
Civic Buildings, and Finance to review the appropriateness of the submissions 
and to develop a priority rating on submissions. Attached to this report is a 
listing of some of the considerations which were utilized by the Staff Committee 
in this process. The attached listing of projects reflects the departmental 
priorities and have been integrated into a composite list on a basis which the 
Staff Committee felt was reasonable and consistent. 

In summary, the project submissions are as follows: 



Total 

C.S.C.P. 

Department 

Cost 

Share 


(000) 

(000) 

Park Board 

$ 2,300 

$ 1,150 

Planning 

3,500 

1,750 

Engineering - sewer and water * 

6,270 

1,254 

- other 

5,725 

2,862.5 

Library 

60.8 

30.4 


$ 17,855.8 

$ 7,046.9 


20% Cost Sharing 
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Clause No. 1 cont'd ; 

Analysis of Project Submissions 

In adopting a list of projects for submission to the C.S.C.P., Council will be 
indicating their support for the projects. However, all projects will be 
further reported to Council in the normal process (i.e. Basic or Supplementary 
Capital Budgets, or special reports) for approval and funding of the City share 
of the costs. 

With regard to the concern of feasibility and timing for certain of the projects, 
certain specific observations were raised by the Staff Committee, including 
the following: 

1. The West End Mini -Parks - further consultation is necessary between 
Parks, Engineering, Planning, and Fire regarding the feasibility of 
the projects. 

2. Seventh Avenue street scape - further analysis of the proposal is 
required by Planning and Engineering. 

3. Denman street scape - this project has not yet been approved by the 
local property owners who would contribute to the funding. 

4. West Point Grey Community Centre - the operation of this Centre 
would result in annual operating costs of approximately $60,000. 

There are funding considerations which will also have to be addressed in the 
future with any approved projects. In the attached table, the identifiable 
source of funding for the City's share of the project is noted. Most of the 
projects submitted by the Engineering Department could be funded out of their 
existing Capital program, but there are certain projects which require other 
funding including Supplementary Capital funds. The projects submitted by the 
Park Board could presumably be funded from their annual allocation from 
Supplementary Capital. Those projects submitted by the Planning Department 
have not an established funding source and, if approved, would have to be funded 
either within existing Capital programs of the Park Board and Engineering 
Department, or else through 1980 and 1981 Supplementary Capital Budget. 


Recommendation 

The Director of Finance recommends that the attached list of projects for: 

a) Sanitary Sewer and Water Projects 

b) Local Community Improvement Projects 

be submitted to the Provincial Government, with the priorities as established 
by the Staff Committee, for the second program year of the Community Services 
Contribution Program." 

The City Manager notes that the projects in the attached 
tables are listed by priorities A, B or C. There is no 
ranking within each priority group. 

The priorities were established by a staff committee on which 
the several departments were represented. 

Projects arising out of Local Area Planning programs are listed 
under "Planning", but the primary responsibility for design and 
implementation of such projects would lie in Engineering for 
streets projects, and with the Parks Board staff for parks and 
recreation projects,-- in each case in consultation with the 
local area planning program. 

The City Manager RECOMMENDS that Council approve the submission 
of the projects with priorities listed, as being a reasonable 
compromise between the desires of the various departments. 
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PERSONNEL MATTERS 


RECOMMENDATION 

1 . L ong Term Disability Plan - Outside Workers 

The Director of Personnel Services reports as follows: 

"One of the results of the 1979-80 labour negotiations with C.U.P.E. 
Local 1004, was an agreement to install a Long Term Disability Plan 
(L.T.D.) for the City and Park Board Outside Workers. The Plan is 
scheduled to come into effect on January 1, 1980. 

C.U.P.E. is the first of our unions to negotiate L.T.D. coverage. 
The City therefore has no direct experience with L.T.D. and is in no 
position to know at this point which insurance carrier is best 
qualified to underwrite the coverage on the most economical basis. 
The wisest course to follow in this situation is to "go to the market". 
This involves the preparation of detailed Specifications, the sub- 
mission of these to insurance firms for competitive bids and the 
analysis of the bids to choose the one most advantageous to the City. 
Work of this kind requires a level of expertise normally possessed 
only by a consultant specializing in employee benefit plans. 

If the L.T.D. Plan is to be installed on time, preparations should 
begin immediately. Work had been delayed pending receipt of the 
Wyatt Company's report on their review of the City's employee benefit 
plans which had been authorized by Council earlier in the year. This 
report has now been received and its recommendations will be submitted 
to the Finance Committee on November 22nd. An initial analysis of the 
report shows that the Wyatt Company has gained an excellent insight 
into the City's benefit structure and has made practical recommendations 
which if followed will reduce our costs substantially. With their 
very current knowledge, they would be in a very good position to 
handle the introduction of the L.T.D. coverage. 

I therefore recommend that the City engage the Wyatt Company as 
special consultants for the purpose of handling the introduction of 
L.T.D. coverage for Outside Workers for a fee not to exceed $5,000. 

The Assistant Comptroller of Budgets advises that if this recommendation 
is approved, the source of funds would be Contingency Reserve." 

The City Manager RECOMMENDS that the above recommendation of the 
Director of Personnel Services be approved. 
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PROPERTY MATTERS 


RECOMMENDATIONS 

1. E.L. Sauder Lumber Company Limited 
Rent Review, Parcel 3 


The Supervisor of Properties reports as follows: 

"E.L. Sauder Lumber Company Limited lease Lots 44, 45, Ptn. 
46, 47 except East 75 ft, Ptn. Ease 75 ft. of 47,48,49, 
and Lot A, D.L. 2037 and 2064 from the City of Vancouver. 
These lots comprise some 44,321 square meters of land and 
water, and are divided into five separate parcels, numbered 
one to five as shown on the attached plan. Under the terms 
of the lease, each parcel has a common expiry date, being 
December 31, 1988, but rent reviews vary from parcel to 
parcel . 

A five year review of the rent on Parcel 3 was carried out 
on February 1, 1979, and following extended negotiations, 
the lessee has agreed to a rent increase effective February 
1, 1979 from $9,432 per annum plus taxes to $46,182.00 per 
annum plus taxes. 

The Supervisor of Properties is of the opinion that this pro- 
posal represents fair market rental value and, therefore, 
recommends that the rent on Parcel 3 be increased to $46,182 
per annum plus taxes effective February 1, 1979 . " 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Properties be approved. 


2 . Champlain Heights - Enclave 14 

The Assistant Project Manager reports as follows: 

"On several occasions in the past, Council have considered and decided upon 
matters relating to the development of Enclave 14. The last report 
presented to Council was a Provincial Government offer to purchase a 
portion of Enclave 14. the site of a care facility. Council declined the 
offer and instructed staff to conclude the negotiation of a 60 year lease 
by the 28th October 1979. This instruction has been successfully concl- 
uded and a lease acceptable to the Province and Canada Mortgage and Housing 
Corporation has been drafted (Letters of Approval to the Masons to enter into 
a lease with the City from senior levels of government are attached as 
Appendix I). The draft lease, now approved by all is not substantially 
different from it's previous model: it incorporates all of the general 
terms and conditions presented and approved by Council on 12th December 1978. 

One of the conditions established by Council in December 1978 was the rent 
payment schedule which was as follows: 

Rent 

a) Payment of $162,500 shall be made on the date of signing of the 
lease or June 1, 1979, whichever date may be earlier and which 
date shall be the commencement date of the lease. 

b) Payment of an additional $162,500 shall be made on the date of 
substantial completion of the buildings as determined by the lessee's 
architect, or November 1, 1980, whichever date may be the earlier. 
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Item No . 2 cont ' d 

On January 1, 1971j the existing lease between Wyder 
Electric Company Limited and the C.P.R. expired and the 
rental came into direct control of the City. The adjust- 
ment of rentals and reversion of the buildings to the City 
in all similar situations pertaining to the south side of 
False Creek have been treated on the same basis. 

All tenants in the Creek, except Wyder Electric Co. Ltd. 
and Johnston Terminals still in negotiations, have signed 
monthly rental agreements based upon a fair rental for 
the land and in addition, a rental on the buildings which 
still remain on the land and have reverted to the City. 

The Director of Planning states that although the target 
date for implementation of Phase I is early 1973? it is 
anticipated that clearance of the area may be required at 
an earlier date in order to prepare the site and carry 
out the necessary servicing programs. Tenancies in Phase 
I are therefore being negotiated on a month-to-month 
basis . There could be some change in lease terms in the 
area after the findings of the consultants report are 
known. 

Wyder Electric Company Limited were paying a rental of 
approximately $li|, 065.00 including taxes for approximately 
5^ acres of land and water. This produced a gross rental 
of per sq. ft. per annum including taxes. It is 

noted that Wyder Electric 's sub-tenant, Bingham Equipment 
Limited occupy a portion of the buildings and land, and 
pay a rental of approximately $10,260.00 per annum as a 
sub-tenant, but the details are not available. 

The rental for the full area from January 1, 1971 at lOjzf 
per sq. ft. for the land and J,^ per sq. ft. for water, 
would produce a rental of $l8,i|80.71. In addition, if 
the building is not removed from the land, the rental 
will be $22,139.00 which would produce a total rental of 
$i|0,620.00 net. 

In view of the fact that Wyder Electric are still bound 
by an agreement they entered into in 1968 prior to the 
City taking ownership of the lands and the burden that 
the Company is faced with under the proposed rental policy 
from January 1, 1971> it was suggested by the Property 
and Insurance Office that if Wyder Electric Co. Limited 
could reduce their land usage, this might help to minimize 
their difficulties. The City would then seek another 
tenant for the surplus land. 

With this thought in mind, the land usage was reduced from 
5^ acres to 3.3 acres and on this basis the proposed 
rental for land would be approximately $5,156.00, and for 
the building, if it remains, an additional $22,139.00 
plus taxes of approximately $5,7l|i|-'00 which produces a 
total of $33, 039.00. " 

Your Board 

Submits the foregoing report for Council INFORMATION and CONSIDERATION 
of the request of Wyder Electric Co. Ltd. to appear as a delegation. 

DELEGATION REQUEST 

(Circulated for Council information are copies of the letters 
from Wyder Electric Co. Ltd., dated December 2i|th, 1970 and 
February 3> 1971 j Including attachments.) 
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Clause No. 2 cont'd : 

On 12th June 1979, Council approved a 120 day extension to the 28th October 1979 
for the signing of the lease. The Society of Royal Arch Masons are in a position 
to execute the lease, however, they are not in a position to make the first 
rent instalment as at this time no mortgage has yet been set up. 

The Architect for the Masons issued a construction tender call 28th/29th October 
with a submission (closing) date of 22nd November 1979. Only after the receipt 
of a successful /sati sfactory tender bid will the Masons be in a position to 
arrange a mortgone and pay rent. 

In view of the foregoing, the Assistant Project Manager recommends that the dates 
for payment of rent be amended as follows: 

1) I'irst payment of half the rent, $162, bOO - 28th December 19/9, 

and second and final payment of rent to be $162,500 - 1st June 1981. 

2) That the Director of Legal Services prepare the appropriate 

alterations to the lease documents." 


The City Manager RECOMMENDS that the foregoing recommendation of the Assistant 
Project Manager be approved. 


3. False Creek, Area 6, Phase 2 
I,()L 4 8 - (".round Leasf Terms 


Tho False Creek Development Consultant reports as follows: 
" Purpose 

The purpose of this report is to recommend approval of the ground 
lease terms for the Intermediate Care Facility, Lot 48, Phase 2, 
Area 6, False Creek. 

Background and Procedure 

City Council, at its meeting on May 16, 1978 appointed the Broadway 
Pentecostal Care Association as Sponsor of the Intermediate Care 
Facility in Phase 2, Area 6, False Creek. 

Subsequently, City Council, at its meeting on June 12, 1979 approved 
the procurement procedure of selecting a contractor for this Facility 
from a curriculum vitae type competition, to work with the Architect 
and submit a maximum price tender, based on preliminary plans and 
specifications. This procedure was modified in conjunction with 
CMHC, when it was recognized that the CMHC maximum price for this 
type of project, of $28,000 per unit (117 units multiplied by 
$28,000 = $3,276,000) was going to be exceeded because of additional 
foundations, underground parking and consistent external quality 
demanded in False Creek. 

Instead, tenders were invited from four selected contractors, with 
tenders based upon approved preliminary plans and specifications and 
detail piling and foundation drawings. 

Nevertheless, upon receipt of tenders in mid-September, 1979, after 
adding the construction cost, a reasonable contingency figure, soft 
costs (fees, etc.) and an assumed figure for the land value of two 
thirds the market value, the resulting project cost was approximately 
$34,500 per unit. CMHC could not approve this figure, it being far 
in excess of their maximum of $28,000. 
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(PROPERTIES: A9 - 3) 


The False Creek Development Group has, therefore, been involved in 
intense^ negotiations with the conlractor, architect, CMHC and sponsor 
and, with help from the City's Medical Health Officer, have been able 
to pare down the construction costs by some $50,000 and th(^ soft costs 
by some $30,000 without detriment to the Facility. By also reducing the 
land cost (but still recovering the City's front end expenditures), it 
is possible to achieve a total cost of $32,000 per unit, which CMHC 
will approve. 

The revised costs would, therefore, be as follows: 

Construction (maximum guaranteed) $2,749,000 
Soft costs (fees, etc.) 518,000 
Contingency 105,000 
Land lease (prepaid for 60 years) 372,000 


Total 117 units at $32,000 per unit $3,744,000 

It should be noted that the prepaid land lease of $372,000 works out 
to be $8.06 per built square foot for the 46,116 square feet of buil- 
ding. This $8.06 is approximately 44% of the built square foot 
fif^uro agreed to for the market condominiums in the first part of 
I'tiiisc 2. 


The Director of Finance has reviewed this land lease prepaid value 
in context of all of the known and anticipated lease revenues for 
False Creek, Area 6, Phase 2 which collectively cover the Front End 
Expenditures, and recommends approval. 

The Letter of Understanding and Ground Lease Terms dated October 19, 
1979 are those which are satisfactory to CMHC, the Provincial Govern- 
ment and City Staff, and are attached as Appendix A. 

Recommendat ions 

The False Creek Development Consultant recommends that: 

a) The terms and conditions as set out in the Letter of Understanding 
and Ground Lease Terms dated October 19, 1979 be approved. 

b) The Director ol ],ef!jal Servifuts be roqu(ist(^d to prepare a Ground 
L(;ase in accordaiuu? with the; a|)prov(!d terms and conditions, for 
execut ion . 

c) Construction of the Facility commence upon issuance of the appro- 
priate Permits. " 


The City Manager RECOMMENDS that the foregoing recommendations of 
the False Creek Development Consultant be approved. 
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CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 


A regular meeting of the Council of the City of Vancouver was 
held on Tuesday, November 20, 1979, in the Council Chamber commencing 
at approximately 2:00 p.m. 


PRESENT ; Mayor Volrich 

Aldermen Bellamy, Boyce, Ford, 

Gerard, Kennedy, Little, 
Puil and Rankin 

ABSENT ; Aldermen Harcourt - on Civic business 

Marzari 

CLERK TO THE COUNCIL ; R. Henry 

PRAYER 

The proceedings in the Council Chamber were opened with prayer 
offered by the Civic Chaplain, Reverend J. A. McArdle of the Church 
of the Immaculate Conception, Vancouver. 


CONDOLENCES 

MOVED by Aid. Rankin, 
SECONDED by Aid. Little, 

THAT the condolences that were recently expressed by the Mayor 
on behalf of Council to the family of Captain John Fairley Graham of 
the Vancouver Fire Department, who lost his life in an apartment 
fire whilst on duty, be confirmed. 

- CARRIED UNANIMOUSLY 


"IN CAMERA" MEETING 

The Council was advised there were matters to be considered 
"In Camera" later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Kennedy, 
SECONDED by Aid. Gerard, 

THAT the Minutes of the following meetings be adopted; 

Special Council Meeting (Public Hearing) November 1, 1979 

Regular Council Meeting (Except "In Camera") November 6, 1979 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Ford, 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Volrich in the Chair. 


- CARRIED UNANIMOUSLY 
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DELEGATIONS 


1. Stores Open Thanksgiving Day, 
October 8, 1979 

Council on November 6, 1979, resolved that Jan's Macram^ Shop 
Ltd. and Manubhai Patel be requested to appear before it to show 
cause why their business licenses should not be suspended as they 
were both open for business on October 8, 1979 in contravention 
of Council's resolution regarding Statutory Holidays. 

The Mayor advised Council that, in view of the pending court 
case regarding "The Warehouse" being open on Sundays, Council may 
wish to defer this matter as the decision may have a bearing on the 
City's licensing powers. 

MOVED by Aid. Rankin, 

THAT this matter be deferred until an early meeting in 1980. 

- CARRIED UNANIMOUSLY 


2. Transfer of Approved Self-Serve 
Gasoline Service Station Site 

Council, when considering a report of the City Manager dated 
October 31, 1979, heard a delegation from Mr. Dawes, representing 
Shell Canada Limited, who spoke in support of a request to transfer 
the present self-serve gasoline station from 2473 Kingsway to the full- 
service station at 2236 Kingsway. Mr. Dawes outlined the history 
of the application and advised that "under-the-hood service" would be 
provided to motorists upon request. 

Following a number of questions put by members of Council and 
answered by Mr. Dawes, it was 

MOVED by Aid. Puil, 

THAT the above application by Shell Canada Limited be denied 
and Council confirm the Manager's interpretation of Council resolu- 
tion dated September 18, 1979 on self -serve gasoline stations. 

- CARRIED 

(Aid. Gerard, Kennedy and Little opposed) 


3. Black Solidarity Association 
- Discrimination at Cabarets 

Council on March 13, 1979, after approving a number of recom- 
mendations from the Community Services Committee Chairman on the 
matter of discrimination at cabarets, heard a submission and received 
a brief from the Black Solidarity Association and resolved: 

"THAT the representation, and the brief from the 
organization be received and the brief be considered 
when Council has received the decision of the Human 
Rights Commission investigation currently underway." 

Council had before it a previously distributed report of the 
Human Rights Ccranissicn ' s Board of Enquiry which was also summarized 
in the City Manager's report dated November 13, 1979. 

Mr. Paul Winn, President of the Black Solidarity Association, 
submitted a brief seeking enforcement of the City's anti-discrimina- 
tion by-law and, in particular, to cancel the business license of 
Misty 's Cabaret, which was the subject of the Board of Enquiry. 


cont ' d 
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DELEGATIONS (Cont'd) 


Black Solidarity Association 

- Discrimination at Cabarets (Cont'd) 

Mr. Reynolds, representing Misty 's, was present and answered 
questions by Council on the matter of payment of damages as directed 
by the Board. He indicated that if no appeal is lodged it is 
expected his client will pay all costs and damages involved. 

MOVED by Aid. Rankin, 

THAT the owners of Misty 's Cabaret be directed to appear before 
Council and show cause as to why their business license should not 
be cancelled by reason of their violation of the Human Rights Act. 

- LOST 

(Aldermen Bellamy, Boyce, Kennedy, Little, Puil and 
the Mayor opposed) 

MOVED by Aid. Little, 

THAT action on this matter be deferred for a period of approxi- 
mately six months on the understanding that any further infractions 
incurred of this kind be brought before Council immediately. 

FURTHER THAT the City Manager, at the end of that time, coordinate 
reports to be requested from the Liquor Control and Licensing Branch, 
Human Rights Commission, Police Department and Permits and Licenses 
Department on the conduct of Misty 's Cabaret. 

- LOST 

(Aldermen Bellamy, Boyce, Kennedy, Puil and the 
Mayor opposed) 

MOVED by Aid. Puil, 

THAT the briefs from the Black Solidarity Association be 
received, and any further infractions incurred by Misty 's Cabaret 
be brought to the attention of Council through its Community Services 
Committee immediately. 

- CARRIED 

(Alderman Little opposed) 


UNFINISHED BUSINESS 

1 . P.N.E. Land Use Control 

Council on November 6, 1979 deferred consideration of a 
Manager's report dated November 2, 19 79 for two weeks, to permit the 
P.N.E. Board of Directors an opportunity of considering the matter. 
A revised Manager's report dated November 8, 1979 has been con- 
curred with by the P.N.E. Board after an amendment and was con- 
sidered by Council this day. 

MOVED by Aid. Puil, 

THAT the recommendations of the City Manager as contained in 
his report dated November 8, 1979, be approved. 


- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIONS 


1. Planning Department 
- Housing Report 

Council noted a letter dated November 6, 1979 from Social 
Planning and Review Council requesting that its representa- 
tive be heard at a Council Meeting when the Housing Report is 
discussed. A number of similar requests to address Council had 
been received by the City Clerk. 

MOVED by Aid. Rankin, 

THAT the delegation requests from S.P.A.R.C. and other organi- 
zations be approved. 

- CARRIED UNANIMOUSLY 


2. By-law Infraction - 

2655 East Pender Street 

Council noted a letter dated October 29, 1979 from Mrs. Borrino 
of 2655 East Pender Street requesting to appear as a delegation on 
appeals to the Board of Variance, which had been denied. 

MOVED by Aid. Rankin, 

THAT the delegation request by Mrs. Borrino be granted. 

- LOST 

(Aldermen Bellamy, Boyce, Kennedy, Puil and the 
Mayor opposed) 


3 . Provincial Court House 

Council noted letters from the Heritage Advisory Committee, 
the City Planning Commission and the Community Arts Council of 
Vancouver commenting on the renovation study presently in progress 
in the Provincial Court House. The organizations requested 
that the main entrance on Georgia Street be retained as well as 
retaining the rotunda as close to its present form as possible. It 
was also requested that other architectural features such as panelling 
and marble be preserved wherever possible. 

Alderman Ford also proposed to Council that the architects 
seek a design solution that allows for both the north and south 
entrance to the building. 

It was noted that the Director of Civic Buildings is submitting 
a rei)ort on this matter to Council on November 27, 1979 and the 
Mayor requested that these points raised by the organizations be 
taken into consideration. 

MOVED by Aid. Rankin, 

THAT the foregoing communications be received. 


- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIONS (Cont'd) 


4. Vancouver's participation in 
1980 Edinburgh Festival 

The Mayor in a letter dated November 16, 1979, submitted a 
proposal for the City to play an active role in the Edinburgh 
Festival and Tattoo in 1980. In his letter, the Mayor stated that 
the sister-city relationship with Edinburgh would benefit greatly 
and Vancouver could expect a reciprocal arrangement as plans for its 
Centennial and other cultural activities progress. 

It is proposed that the Police Pipe Band join in the massed 
band production and other activities during the Tattoo. In co- 
operation with the Provincial Museum, a totem pole would be carved 
and presented to the City. Several small performing art groups 
would appear in the Edinburgh Fringe Festival. 


The proposed budget is as follows: 

Costs for carver and totem pole presentation $ 3,200.00 

Travel for the Vancouver Police Pipe Band 
(approx. 25 members by Charter including 
transportation from Prestwick Airport to 

Edinburgh plus cancellation insurance) 25x$600.00 15,000.00 

Transportation of 22 performing artists 

(same as outlined above) 22x$600.00 13,200.60 

Accommodation for 14 performing artists 

3 apartments @ $1500.00 per month 4,500.00 

Rental of theatre 6,000.00 

Advertising and Publicity 3,500.00 

Banners and Flags 2,500.00 

Contingency 5,000.00 


*TOTAL * $52,900.00 


*This budget has been reviewed with Mr. Fladell and I feel 
the City's participation should be limited to no more than 
$37,500.00. With this in mind, Mr. Fladell has indicated 
that the balance of funds could be acquired through a 
variety of sources, including the Cultural Services Branch 
of B.C., External Affairs, and some assistance from 
Edinburgh in housing some of the performers in the Fringe 
Festival. 

The Mayor concluded by recommending as follows: 

(1) The City of Vancouver participate in the Edinburgh 
Festival and Tattoo programs as outlined in this report; 

(2) The City's direct financial contribution be limited to 
no more than $37,500.00; 

(3) The Senior Social Planner and my Office co-ordinate the 
Vancouver participation in co-operation with the 
Vancouver Police Department and other appropriate parties. 


cont'd 
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COMMUNICATIONS OR PETITIONS (Cont'd) 


Vancouver's Participation in 
1980 Edinburgh Festival (cont'd) 

It was suggested by Alderman Ford that the transportation for 
the 22 performing artists should be referred to the Council Committee 
on the Arts for advice. 

MOVED by Aid. Little, 

THAT the totem pole presentation, transportation for the 
Vancouver Police Pipe Band and the panels and flags be approved up 
to an amount of $20,700.00. 

- CARRIED 

(Aldermen Kennedy and Puil opposed) 


***** 

Council recessed at 3:40 p.m. to 
reconvene "In Camera" in the 
Mayor's Office. 

***** 


Council reconvened at 4.15 p.m. with Deputy Mayor Bellamy in 
the Chair and the following members present: 

PRESENT: Aid. Bellamy (Deputy Mayor) 

Aid. Boyce, Ford, Gerard, Little, 
Puil and Rankin 

ABSENT: Mayor Volrich ) ^^^^^ Business 

Aid. Kennedy ) 
Aid. Harcourt) 
Aid, Marzari 

CITY MANAGER'S REPORTS 


A. MANAGER'S GENEIIAL REPORT 
NOVEMBER 16, 1979 


Building & Planning Matters 
(November 16. 1979) 


The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Kensington N.I. P. - Six Month 

Progress Report No. 3 
CI. 2: Disposition of Kitsilano Point 

Funds 

Cl. 3: Champlain Heights - Street Names 


Clau? es 1-3 inclusive 

MOVED by Md. Puil, 

THAT the recomriendations of the City Manager, as contained 
in clauses 1, 2 and 3 of this report, be approved. 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S REPORTS (Cont'd.) 


Finance Matters 
(November 16, 1979) 

The Council considered this report which contains three clauses 
identified as follows: 

CI. 1: Purchase of Police Boat 

CI. 2: Floating "Mobile" Homes - Taxation 

Cl. 3: Timmy's Christmas Telethon for 

Crippled Children - Application for 

a Grant to Cover Rent of Queen 

Elizabeth Theatre 


Purchase of Police Boat 
(Clause 1) 


MOVED by Aid. Gerard, 

THAT this clause be received for information. 

- CARRIED UNANIMOUSLY 


Floating "Mobile" Homes - Taxation 
(Clause 2) 


MOVED by Aid. Gerard, 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 

Timmy's Christmas Telethon for 
Crippled Children - Application for 
a Grant to Cover Rent of Queen 
Elizabeth Theatre 
(Clause 3) 


MOVED by Aid. Rankin, 

THAT this clause be tabled to the next regular meeting of 
Council. 

- CARRIED UNANIMOUSLY 


Personnel Matters 
(November 16, 1979) 

Employees Sun Life Group 
Policy 

(Clause 1) 


MOVED by Aid. Rankin, 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 
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CITY MANAGER'S REPORTS (Cont'd.) 


Property Matters 
(November 16, 1979) 

The Council considered this report which contains six clauses 
identified as follows: 

CI. 1: Old Firehall Site - 

2700 Block Cambridge Street 
CI. 2: Acquisition of Statutory Right - 

of-Way: Municipality of Delta 
CI. 3: Sale of Federal, Provincial and 

City Partnership Land - N/S 400 

Block Prior Street 
CI. 4: Rental Review - Lease of Portion 

of Lane South of the 3500 Block 

West 40th Avenue 
CI. 5: Eviction Notice re City-owned 

Property - 2782-90 Grandview Highway 
CI. 6: Relocation of False Creek Development 

Group Office 


Clauses 1-3 inclusive 

MOVED by Aid. Rankin, 

THAT the recommendations of the City Manager, as contained 
in clauses 1, 2 and 3 of this report, be approved. 

- CARRIED UNANIMOUSLY 

Rental Review - Lease of Portion 
of L,me South of the 3500 Block 
West 40th Avenue 

(Clause 4) 


Council was advised that the lessee, Canada Safeway Limited, 
has requested that this clause be withdrawn at this time. 

The Council agreed. 


Eviction Notice re City-owned 
Property - 2782-90 Grandview 
Highway 

(Clause 5) 


MOVED by Aid. Puil, 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Little, 

THAT Mr. Ray Admiral of Allied Bottle Depot Limited be 
requested to appear before Council and show causo why his business 
licence should not be withheld because of his continued violation 
of the City's by-laws. 

- CARRIED UNANIMOUSLY 

Relocation of False Creek 
Development Group Office 
(Clause 6) 


MOVEI by Aid. Ford, 

THAT the recommendation of the City Manager, as contained in 
this clausi3, be approved. 


- CARRIED UfJANTMOUSLV 
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RECOMMENDATIONS 


3. Knight Street Widening 

I|.9th to 57th Avenues 

The Supervisor of Property and Insurance reports as follows: 

"Further to Board of Administration, Works & Utility 
Matters, August ll^, 1970 and Resolution of Council of 
August 18, 1970 approving estimates for the acquisition 
of lands and preliminary development work in connection 
with the above project, I have to report that the owners 
of the following properties have agreed to convey the 
required widening strips at the established rate of $1.00 
per sq. ft. on terms as indicated: 

a) Lot 15, Block 9, Wig D.L. 738 
660ij. Knight Street 

1) Loss of Land (West 7 ft.) $231.0 

2) City Engineer to replace any 
damaged lawn. 

b) Lot 63, Blocks 29-31, D.L. 200 

7219 Knight Street 

1) Loss of Land (East 7 ft.) $231.00 

2) City Engineer to replace any 
damaged lawn. 

c) Lot 5, Block 7, D.L. 738 
6936 Knight Street. 

1) Loss of Land (West 7 ft.) $231.00 

2) Loss of fence and shrubs 73 . QQ 

$306.00 


RECOMMENDED that the Supervisor of Property and Insurance 
be authorized to acquire the above portions of land on 
the foregoing basis chargeable to Code l[|.6/l803." 

Your Board 


RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 


il. Marine Insurance Coverage 

The Supervisor of Property and Insurance reports as follows: 

"The City's annual Marine Policy insuring the City Police 
and Fire boats, expires on February 20th, 1971. The 
present insurance provides standard Marine, Hull and 
Machinery coverage. Ship to Ship Collision and also 
contains a $100.00 franchise. The franchise is a form of 
deductible coverage which requires the insured to pay all 
claims under $100.00, and the insurer to pay the full 
claim if it is in excess of $100.00. The present broker, 
H.A. Roberts Insurance Agencies Limited, have placed the 
existing cover with underwriters at Lloyds. The current 
annual premium is $14., 053. 20, and was determined on the 
basis of values submitted by an independent appraisal 
in January 1969. 

Prior to calling for tenders to renew the Fleet coverage, 
Marine Surveyors of Western Canada were requested to 
reappraise the value of the vessels on the basis of 
current replacement value. This resulted in an approx- 
imate 18.5^ increase in the insurable value of the vessels. 
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CITY MANAGER'S REPORTS (Cont'd.) 

B. MANAGER'S REPORT 

(November 1, 1979) 

VanDusen Botanical Display Gardens 

MOVED by Aid. Gerard, 

THAT the recommendation of the City Manager, as contained 
in this report, be approved. 

- CARRIED UNANIMOUSLY 


C. MANAGER'S REPORT 

(November 19, 1979) 

Status of Proposed Official Regional 
Plan Amendment - West 75th Avenue 
and Angus Drive 

It was noted by Council that there were insufficient members 
of Council present at this time , eligible by their attendance at the 
Public Hearing, to vote on this particular item. The City Clerk advised 
he would present the matter to Council for consideration at its 
next meeting. 


STANDING COMMITTEE REPORTS 

I. Report of Standing Committee 
on Planning and Development 
(November 1, 1979) 


Update of the Official 

Regional Plan 

(Clause 1) 


MOVED by Aid. Puil, 

THAT the recommendations of the Committee, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 


II. Report of the Standing Committee 
on Community Services 
(November 1, 1979) 


The Council considered this report which contains three clauses 
identified as follows: 

CI. 1: Kimount Boys and Girls Club 
CI. 2: Smilin' Buddha Cabaret 
CI. 3: Downtown Housing Implementation 
Committee: Second Report 


Cont'd. 
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STANDING COMMITTEE REPORTS ( Con t ' d . ) 


Standing Committee on 
Community Services 
(November 1, 1979) (Cont'd.) 


Kimount Boys and Girls Club 
(Clause 1) 


When considering this clause. Council noted a Manager's report 
dated November 13, 1979 and also that there were insufficient 
members of Council present to deal with the recommendations of the 
Committee. 

It was therefore 

MOVED by Aid. Rankin, 

THAT this matter be deferred to the next meeting of Council. 

- CARRIED UNANIMOUSLY 


Smil in ' Buddha Cabaret 
(Clause 2) 


When considering this clause City Council was advised of a 
request from Ms. Kilpatrick, solicitor for the Smilin' Buddha 
Cabaret, to speak to Council this day. Council also noted a 
further letter from Ms. Kilpatrick in which she expressed her 
intention to call five witnesses in her client's defence and further 
that she expected to be able to call fifteen police constables as 
further witnesses. 

City Council did not agree to hear the delegation at this time 
and the letter from Ms. Kilpatrick regarding witnesses was referred 
to the Director of Legal Services for discussion between his office 
and the solicitor for the Smilin' Buddha Cabaret. 

MOVED by Aid. Rankin, 

THAT the recommendation of the Committee, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 


Downtown Housing Implementation 
Committee: Second Report 
(Clause 3) 


MOVED by Aid. Rankin, 

THAT the recommendation of the Committee, as contained in 
this clause, be approved. 


- CARRIED UNANIMOUSLY 
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STANDING COMMITTEE REPORTS (Cont'd.) 


III. Report of Standing Committee 
on Planning and Development 
(November 1, 1979) 


The Council considered this report which contains four 
clauses identified as follows: 

CI. 1: Preservation of the Model 

School Building 
CI. 2: Park Site #19 
CI. 3: Population Change and its 

Impacts 

CI. 4: Champlain Heights - Area A 
(Sites 4, 5 and 6) 

Clauses 1-3 inclusive 

MOVED by Aid. Puil, 

THAT the recommendations of the Committee, as contained in 
clauses 1, 2 and 3 of this report, be approved. 

- CARRIED UNANIMOUSLY 


Champlain Heights - Area A 
(Sites 4, 5 and 6) 
(Clause 4) 


When considering this report. Council noted a letter from 
the Champlain Heights Planning Advisory Committee and a further letter 
from the Killarney Champlain Citizens for Action Association. Both 
lettors expressed support for the development alternatives proposed 
by tlie Director of Planning but requested further citizen input during 
the planning process. It was then 

MOVED, by Aid. Puil, 

THAT the recommendations of the Committee, as contained in 
this clause be approved. 

- CARRIED UNANIMOUSLY 

IV. Report of Standing Committee 
on Transportation 
(November 1, 1979) 


The Council considered this report which contains four 
clauses identified as follows: 

CI. L: Pedestrian Crossing Conditions 
on Hastings Street at Kamloops 
Stre<-t 

(J. : l<<^vi<w of 'J'raffic {'omlitioriH - 
Mfj};(it Icy \iomi at - I'.i I iw ('r<M-k , 
Area 6, Phase I 

CI. 3: Level Crossings on B.C. Hydro 
Railv/ay 

CI. 'I: Analysis of Left-turn Options 
at Signalized Intersections 


Clauses 1-4 inclusive 

MOVED by Aid. Rankir , 

THAT clause 1 be received for information and the recommendations 
of the Committee, as contained in clauses 2, 3 and 4 of this report, 
be approved. 


- CARRIED UNANIMOUSLY 
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STANDING COMMITTEE REPORTS (Cont'd.) 


V. Report of Standing Coimnittee 
on Finance and Administration 
(November 1, 1979) 


The Council considered this report which contains three clauses 
identified as follows: 

CI. 1: Cultural Grant Request - Polish 

Friendship "Zgoda" Society - $7,910 
CI. 2: Request of Vancouver Neurological 

Centre for a Grant Relating to Building 

Alterations at 3812 Osier Street 
CI. 3: Licence Fee for Live-aboard Boats 


Cultural Grant Request - Polish 
Friendship "Zgoda" Society - $7,910 
(Clause 1) 


MOVED by Aid. Puil, 

THAT the recommendations of the Committee, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 


Request of Vancouver Neurological 
Centre for a Grant Relating to 
Building Alterations at 3812 Osier 
Street 

(Clause 2) 

When considering this clause. Council noted that there were 
insufficient members present to deal with the recommendations of 
the Committee. 

It was therefore, 

MOVED by Aid. Puil, 

THAT this matter be deferred to the next regular meeting of 
Council. 

- CARRIED UNANIMOUSLY 


Licence Fee for Live-aboard Boats 
(Clause 3) 


MOVED by Aid. Puil, 

THAT the recommendations of the Committee, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 
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STANDING COMMITTEE REPORTS (Cont'd.) 


VI. Report of Standing Committee 
on Community Services 
(November 8, 1979) 

The Council considered this report which contains six clauses 
identified as follows: 


CI. 
CI. 
CI. 
CI. 
CI. 


CI. 6: 


Liquor Store at Main and Hastings Street 
Care of Chronic Alcoholics 

Review of Admitting Policies of Cordova House 
Native Street Workers Project - Grant Appeal 
Downtown Housing Implementation Committee - 
Second Report 

Hildon Hotel, 50 West Cordova Street - 
Non-Compliance with City Closure Order 


Liquor Store at Main and 

Hastings Street 

(Clause 1) 


MOVED by Aid. Rankin, 

THAT the Liquor Control and Licencing Branch be requested to 
provide a copy of its market survey of the Hastings and Main Streets 
liquor store to City Council's Community Services Committee. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Little-, 

THAT the Minister of Consumer Affairs be requested by City 
Council to close the Main and Hastings Streets liquor store. 

- LOST 

(Aldermen Bellamy, Boyce, Ford, Gerard, Puil and Rankin 
opposed. ) 


No further action was taken. 


Care of Chronic Alcoholics 
(Clause 2) 


MOVED by Aid. Rankin, 

THAT the recommendation of the Committee, as contained in 
this clause be amended and approved as follows: 

"THAT the Mayoi or Committee Chairman continue to 
prest; for a meeting with the Attorney-General, tho 
Minister of He^ilth and the Minister of Human 
Resources to discuss the problems of care for 
chronic alcoholics and that such meeting be held no 
later than January 15, 1980." 

- CARRIED UNANIMOUSLY 

* underlining denotes amendment 


Clauses 3 and 4 

MOVED by Aid. Rankin, 

THAT the recommendations of the Committee , as coiitained in 
clauses 3 and 4 of this report, be approved. 

- CARRIED UNANIMOUSLY 
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STANDING COMMITTEE REPORTS (Cont'd.) 


Standing Committee on 
Community Services 
(November 8, 1979) (Cont'd.) 


Downtown Housing Implementation 
Committee - Second Report 
(Clause 5) 


When considering this clause, two matters were referred to 
the staff committee under advisement. These dealt with tenant 
responsibilities for maintenance and upkeep and with some mechanism 
to permit variations in room size relative to the level of amenities 
offered by the accommodation. The points were duly noted by the 
Director of Legal Services and Mr. Purdy of the Social Planning 
Department. 

It was then 

MOVED by Aid. Rankin, 

THAT the recommendations of the Committee, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 

Hildon Hotel, 50 West Cordova Street - 
Non-Compliance with City Closure Order 
(Clause 6) 


When considering this clause. Council noted a letter dated 
November 20, 1979 from McQuarrie Hunter, Barristers and Solicitors 
for the Hildon Hotel. Mr. T. G. Pearce, Solicitor , acting for the 
Hildon Hotel, requested that this matter be deferred pending a 
•ful] and complete inspection of the premises'. The Director of 
Permits and Licensei> advised that a report on infractions under the 
Health By-law could be available for next Council. 

MOVED by Aid. Rankin, 

THAT this matter be deferred to the next meeting of Council 
for report back from the Director of Permits and Licenses and that 
the delegation be heard at that time. 

- CARRIED UNANIMOUSLY 


VII. Report of Standing Committee 
on Planning and Development 
(November 8, 1979) 

The Council considered this report which contains three clauses 
identified as follows: 

CI. J : City Demolition Policy 

CI. 2: City Policy on Agricultural Land Reserves 
CI. 3: Interpretation of the Powers of t)ie 

Development Permit Board (FM-1 District 

Schedule) 


Cont'd. 
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STANDING COMMITTEE REPORTS (Cont'd.) 


Standing Committee on 
Planning and Development 
(November 8, 1979) (Cont'd.) 


City Demolition Policy 
(Clause 1) 


MOVED by Aid. Boyce , 

THAT the recommendation of the Committee, as contained in 
this clause, be amended and approved as follows: 

"THAT the City Manager's report dated October 25, 1979 
be deferred to the evening session of the Council 
meeting of December 11, 1979 when the housing reports 
are considered, at which time delegations will be 
heard. " 

- CARRIED UNANIMOUSLY 

* underlining denotes amendment 

City Policy on Agricultural 
Land Reserves 

(Clause 2) 


When considering this clause. Council also noted a copy of a 
letter from the Corporation of the District of West Vancouver to 
Hon. Hugh Curtis calling for the review and, where necessary, revision 
to the Agricultural Land Reserves policies and procedures. 

Following discussion it was, 

MOVED by Aid. Boyce, 

THAT the recomriendations of the Committee, as contained 
in this clause be approved. 

- CARRIED UNANIMOUSLY 


Interpretation of the Powers 
of the Development Permit Board 
(FM-1 District Schedule) 
(Clause 3) _____ 

MOVED by Aid. Boyce, 

THAT the recommendation of the Committee, as contained in 
this clause be approved. 

- CARRIED UNANIMOUSLY 


I 


Regular Council, November 20, 1979 


16 


STANDING COMMITTEE REPORTS (Cont ' d . ) 


VIII. Report of Standing Committee 
on Finance and Administration 
(November 8, 1979) 


The Council considered this report which contains two clauses 
identified as follows: 

Cl. 1: Champlain Mall Branch Library 
Cl. 2: Expenditures for Medical Staffing - 
Health Department 


Champlain Mall Branch Library 
(Clause 1) 


When considering this clause. Council noted a Manager's report 
dated November 16, 1979 regarding the staffing and operating costs 
of the Champlain Mall Branch Library. 

Following discussion, it was 

MOVED by Aid. Puil, 

THAT the recommendations of the Committee, as contained in 
this clause, be amended and approved as follows: 

"THAT City Council approve sufficient funds, estimated 
to be $184,645 for a 44-hour operation of the Champlain 
Mall branch library, effective January 1, 19 80, with no 
reduction in the Collingwood or Fraserview branch 
libraries, and with a report back in six months on 
recommended levels of service at the Collingwood and 
Fraserview libraries. 

THAT $15,000 be approved for rent and other sundry costs 
expended prior to the opening of the library in 1979, the 
source of funding to be Contingency Reserve." 

- CARRIED UNANIMOUSLY 

* underlining denotes amendment 
It was further 

MOVED by Aid. Puil, 

THAT the recommendations of the City Manager, as contained 
in his report of November 16, 1979, be approved. 

- CARRIED UNANIMOUSLY 


Expenditures for Medical 
Staffing - Health Department 
(Clause 2) 


MOVED by Aid. Puil, 

THAT the recommendations of the Committee, as contained in 
this clause, be approved. 


- CARRIED UNANIMOUSLY 
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RISE FROM COMMITTEE OF THE WHOLE 

MOVED by Aid. Rankin 

THAT the Committee of the Whole rise and report. 

- CARRIED UNAIJIMOUSLY 


MOVED by Aid. Rankin, 
SECONDED by Aid. Puil, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


BY-LAWS 


1. A BY-LAW TO AMEND THE 

PENALTY SECTIONS OF VARIOUS 
BY-LAWS 


MOVED by Aid. Puil, 
SECONDED by Aid. Little, 

THAT this By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Puil, 
SECONDED by Aid. Little, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

MOTIONS 


A. Allocation of Land for 
Lane Purposes 
(South 10 feet of the 
West h of Lot 6, Block 315, 
District Lot 526, Plan 590) 

MOVED by Aid. Rankin, 
SECONDED by ^^Id. Little, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver for lane purposes land in the City of Vancouver, 
Province of British Columbia, more particularly known and described 
as follows: 

South 10 feet of the West k of Lot 6, 
Block 315 
District Lot 526 
Plan 590 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

BE IT THEREFOR]; RESOLVED that the above described lands so 
conveyed be, and th'^ same are hereby accepted and allocated for lane 
purposes and declare id to form and to constitute portion of a lane. 


- CARRIED UNANIMOUSLY 
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HOT IONS (Cont'd.) 


B. Allocation of Land for 
Lane Purposes 

(North 2 feet of Lot 35, Block 5, 
District Lot 636, Plan 1902) 

MOVED by Aid. Rankin, 
SECONDED by Aid. Little, 

THAT WHEREAS the registered owner has conveyed to the City of 
Vancouver for lane purposes land in the City of Vancouver, Province 
of British Columbia, more particularly known and described as 
follows : 

North 2 feet of 
Lot 35 
Block 5 

District Lot 636 
Plan 1902 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes and declared to form and to constitute portion of a 
lane. 

- CARRIED UNANIMOUSLY 


C. Allocation of Land for 
Lane Purposes 

(North 10 feet -of Lot 15, Block 315, 
District Lot 526, Plan 590) 


MOVED by Aid. Rankin, 
SECONDED by Aid. Little, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver for lane purposes land in the City of Vancouver, 
Province of British Columbia, more particularly known and described 
as follows: 

North 10 feet of Lot 15, 
Block 315, 
District Lot 526, 
Plan 590. 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes and declared to form and to constitute portion of a 
lane. 


- CARRIED UNANIMOUSLY 
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On January 25th, 1971> tenders were opened at a Board of 
Administration meeting in accordance with the standard 
procedures. One quotation only in the amount of $I|.,636.13 
was received from the holding broker, H.A. Roberts Insurance 
Agencies Ltd., on behalf of the underwriters at Lloyds and 
the Institute of London Underwriters. This quotation 
differed from past coverage inasmuch as the franchise 
was replaced by a $250.00 deductible for each loss. The 
Supervisor of Property and Insurance has questioned the 
insurance industry with respect to the deletion of the 
franchise and has ascertained that in view of the inflated 
cost of repairs, the franchise has become obsolete, and 
Lloyds underwriters have now applied a deductible clause 
to all marine risks. 

RECOMMENDED that the tender in the amount of $i|,636.13 
submitted by H.A. Roberts Insurance Agencies Limited on 
behalf of Underwriters at Lloyds and the Institute of 
London Underwriters be accepted, and the firm of H.A. 
Roberts Insurance Agencies be appointed to act as the 
City's Marine Brokers for the term of the Policy." 


Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 


E/S Tyne - 1^8 th and 51; th 

RECOMMENDED that the following application to purchase re- 


ceived by the Supervisor of Property and Insurance be approved under 
the terms and conditions set down by City Council. This lot is marketed 
on the basis of fixed price, in accordance with Council's instructions 
regarding the sale of single family residential lots in Champlain 
Heights . 


5. 


Champlain Heights 


Re; Lot 88, D.L. 339, Plan No. 13659 


NAME 


LOT 


APPROX.SIZE 


SALE PRICE 


TERMS 


CONDITIONS 


Yak Siang 
Lee, and 
Wong Yue 
Luen Lee 


88 


60' X 120' 


$15,000.00 


City 


Terms 


@ 


9-lA^ 


FOR ADOPTION SEE PA6E{S) (ohS... 
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MOTIONS (Cont'd.) 

D. Allocation of Land for 
Road Purposes 

(Portion of Amended Lot 5, Block 5, 
Subdivision "B", D.L. 182, Plan 186) 

MOVED by Aid. Rankin, 
SECONDED by Aid. Little, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver for road purposes land in the City of Vancouver, 
Province of British Columbia, more particularly known and 
described as follows: 

All that portion of Amended Lot 5 (see 96558-L) , Block 5, 
Subdivision "B", District Lot 182, Plan 186, lying to 
the south of a line drawn parallel to and 7 feet perpen- 
dicularly distant northerly from the southerly limit of 
the easterly portion of said Amended Lot 5, the said 
easterly portion being former Lot 5, said Subdivision 
"B", and extending from the westerly limit of said 
former Lot 5 to the easterly limit of said Amended Lot 5, 
the same as shown outlined red on plan prepared by 
G. Girardin, B.C.L.S., dated October 16, 1979, and margi- 
nally numbered LF 9317, a print of which is attached 
hereto . 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for road purposes; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
road purposes and declared to form and to constitute portion of 
a road. 

- CARRIED UNANIMOUSLY 


E. Allocation of Land for 
Lane Purposes 

(North 10 feet of Lot 24, Blocks 24 
and 25, D.L. 37, Plan 2411) 


MOVED by Aid. Rankin, 
SECONDED by Aid. Little, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver for lane purposes land in the City of Vancouver, 
Province of British Columbia, more particularly known and described 
as follows: 

North 10 feet of Lot 24, 
Blocks 24 and 25, 
District Lot 37, 
Plan 2411 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes and declared to form and to constitute portion of 
a lane. 


- CARRIED UNANIMOUSLY 
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MOTIONS (Cont'd.) 

F. Closing, Stopping Up, Conveying to 
Abutting Owner and Consolidati' n 
(Portions of Lane South of 29th 
Avenue, East of Crown Street) 


MOVED by Aid. Rankin, 
SECONDED by Aid. Little, 
THAT WHEREAS: 

1. The City of Vancouver is the owner of all the streets and 
lanes lying within the limits of the City of Vancouver; 

2. The South 5 feet of Lot 1 and the North 5 feet of Lot 12, 
both of Block 60, District Lot 2027, Plan 4187, were 
established as lane under Filing 20170 to provide a lane 
turnaround; 

3. The proposed subdivision on the east side of Crown Street 
between 29th and 30th Avenues will be dedicating a lane 
outlet to Crown Street which will eliminate the need for 
this turnaround; 

4. The owners of said Lots 1 and 12 wish to acquire these 
adjacent 5-foot established portions of lane; 

THEREFORE BE IT RESOLVED THAT the South 5 feet of Lot 1 and 
the North 5 feet of Lot 12, both in Block 60, District Lot 2027, 
Plan 4187, now lane, be closed, stopped up and conveyed to the 
owners of the said Lots 1 and 12 respectively; and 

BE IT FURTHER RESOLVED THAT the portions of lane so closed be 
consolidated with the abutting Lots 1 and 12. 

- CARRIED UNANIMOUSLY 

G. Closing, Stopping Up and Consolidation 
(Portion of Lane South of Pender 
Street, East of Pender-Keef er Diversion) 

MOVED by Aid. Rankin, 
SECONDED by Aid. Little, 
THAT WHEREAS: 

1. The City of Vancouver is i he owner of all the streets 

and lanes lying within the limits of the City of Vancouver; 

2. The City of Vancouver proposes to consolidate its lands 
on the north side of the Pender-Keefer Diversion as the 
first stage of the development of a Chinese Cultural 
Centre ; 

3. The proposed consolidation requires the closure of a 
portion of lane lying between Lots 1 and 2, Lot "C", 
Block 14, District Lot 196 and a part of District Lot 
2037; 

THEREFORE BE IT RESOLVED THAT all that portion of lane adjacent 
to Lots 1 and 2, Lot "C", Block 14, District Lot 196 and a part of 
District Lot 2037, dedicated by the deposit of Plan 9877 shown 
outlined red on plan affirmed to by Irvine Jones, B.C.L.S., on the 
20th day of July, 1979, and marginally numbered LD 1710, a print 
of which is attached hereto, be closed, stopped up, and title taken 
thereto; and 

BE IT FUP.THER RESOLVI D THAT the lane so closed be consolidated 
with the abutting City owned lands. 


- CARRIED UNANIMOUSLY 
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1. Dissemination of Public Information 

MOVED by Aid. Little, 
SECONDED by Aid. Kennedy, 

THAT WHEREAS for the dissemination of public information 
the City expends an amount of approximately $300,000 through such 
means as planning publications, i.e., "Quarterly Review", "Under- 
standing Vancouver", Social Planning publications such as "Urban 
Reader", the Personnel publication known as "The Town Crier", and 
in other miscellaneous ways; 

AND WHEREAS such information is directed more or less on a 
departmental basis and therefore generally with a departmental 
emphasis ; 

AND WHEREAS these funds, if pooled, might be better expended 
if directed through a central communication arrangement; 

AND WHEREAS there is presently a need for the constant 
dissemination of information to the public as well as with the 
administration to give better understanding of City Hall policies, 
objectives and current proposals; 

AND WHEREAS this infonriation requirement is further emphasized 
by the appointment of a Centennial Celebration Committee; 

THEREFORE BE IT RESOLVED THAT the Mayor and City Manager be 
requested to review this whole matter and report with recommendations 
through the Finance Committee. 

- CARRIED UNANIMOUSLY 


2 . Electoral Reform 

MOVED by Aid. Rankin, 
SECONDED by Aid. Boyce, 

THAT WHEREAS Council held a referendum November 1978 on the 
question of a Ward System vs. an At Large System; 

AND WHEREAS the referendum carried in favour of the Ward 
System; 

AND WHEREAS a Commission on Electoral Reform was struck by 
Council to investigate this matter; 

AND WHEREAS Council has spent $100,000 on this endeavour; 

THEREFORE BE IT RESOLVED Council instruct the Commission on 
Electoral Reform to have this report to it by November 30, 1979. 

- LOST 

(Aldermen Bellamy, Gerard, Little and Puil opposed.) 
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NOTICE OF MOTION 


The following Notice of Motion was submitted by Aid. Ford 
and recognized by the Chair: 

1. Enactment of 'Freedom of 
Information' By-law. 

MOVED by Aid. Ford, 
SECONDED by Aid. 

THAT WHEREAS Section 168 of the Vancouver Charter provides 
for the people's right of access to city records and documents; 

AND V/HEREAS exceptions have been made in the past without 
proper explanation; 

AND WHEREAS this creates distrust of public servants and 
politicians, alike; 

AND WHEREAS the democratic process depends on an informed 
electorate ; 

AND WHEREAS the Union of B.C. Municipalities is on record 
as favouring freedom of information legislation for all levels 
of government; 

THERI FORE BE IT RESOLVED THAT Vancouver City Council enact 
a Froedom of Information By-law stating reasonable times when all 
records and documents are to be available, excepting only those 
dealing with personnel matters, current property transactions and 
current litigation. 

- (Notice) 


The following Notice of Motion was. submitted by Aid. Boyce 
and I ecogjiized by the Chair: 

2 . Voting - Rezoning Matters 

MOVED by Aid. Boyce, 
SECOrjDED })y Aid. 

THAT WHEREAS eight votes of Council are required for approval 
on any ci\'ic cjrants regardless of how small the amount; 

AND WHERl AS in contrast only a simple majority is required 
to pass a rezcning; 

AND WHERLAS such rezonings do have much greater financial 
implications than the majority of any said grants; 

AND WHEREAS a recent major rezoning was approved with only 
seven of the eleven members of Council in attendance, and then by 
the majority of only one vote; 

THEREFORE BE IT RESOLVED THAT this obvious imbalance be 
corrected by imposing an appropriate standard of voting principle to 
be decided after consultation of staff and members of Council as 
soon as possible. 


- (Notice) 
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ENQUIRIES AND OTHER MATTERS 


Alderman Gerard 
Glad Tidings Temple 


Advised that the Glad Tidings 
Temple is submitting a rezoning 
application and in view of the 
previous delays incurred that the 
Director of Planning be requested 
to expedite this new application 
as soon as possible. 


************* 


The Council adjourned at 5.10 p.m. 


************* 



MANAGER'S REPORT 


DATE October 31, 19 


TO: 


Vancouver City Council 


SUBJECT: 


Transfer of Approved Self-Serve Gasoline 
Service Station Site 


CLASSIFICATION: CONSIDERATION 


The Director of Permits and Licenses reports as follows: 

"A request has been received from Shell Canada Limited to transfer their 
present self-serve gasoline station site from 2473 Kingsway (Kingsway 
and Clarendon) to their existing conventional station at 2236 Kingsway 
(near Nanaimo) . If approval is granted the self-serve station at 
2473 Kingsway would be closed and the property sold but not as a service 
station use. The station at 2236 Kingsway would then be remodelled, 
the service bays would be retained and we are advised that "under the 
hood service" would be provided to motorists upon request. 

In the event that Council approves this request, Shell Canda Limited 
would then have 17 conventional stations and 12 operating self-serve 
stations thus increasing the self-serve percentage from 40% to 41.38%. 

The request from Shell Canada Limited to amend the License By-law and 
transfer the self-serve location from 2473 Kingsway to 2236 Kingsway 
is submitted for Council's consideration." 

The City Manager notes that on September 18, 1979, Council approved: 

"That the number of self-serve gasoline stations operating in the 
City of Vancouver be limited to the specific sites approved and 
operating presently listed in Schedule 'B' of By-law No. 4450." 

The City Manager's interpretation of this wording is that Council would not 
approve the re-opening of a self-serve station that has closed, nor would they 
approve transfers to another site. 

However, perhaps Council had different intentions. Hence this request from 
Shell Canada is referred for Council's CONSIDERATION. 


FOR 
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MANAGER'S REPORT 


DATE November 13, 1979 


TO: 


VANCOUVSR CITY COUNCIL 


SUBJECT : 


Human Rights Board Report re Misty 's 


CLASSIFICATION: 


INFORMATION 


The Director of Legal Services submits the following report: 

"At the direction of Council I am submitting the following 
comments on this decision. 

The findings run to some 46 pages and deal with 18 
individual complaints of racial discrimination against 
Misty* s. The Board found 10 of the complaints to have 
been justified, and awarded damages in favour of eight 
of the complainants which amount in total to $3,750.00. 

As well as awarding damages, the Board also ordered Misty 's 
to pay three-quarters of the costs of the Director of Human 
Rights who was a party to the proceedings. These were 
awarded on the Supreme Court scale, meaning that the 
hearing was to be treated as if it were a Supreme Court 
trial where the loser generally is required to pay the 
other party "costs" in accordance with a laid-down scale. 

Much of the report deals with the findings of fact in each 
of the individual complaints. 

The Board's "conclusions" are set out on pp 44,45 and 46 
and are reproduced below. 


' CONCLUSION 

It goes without saying that the Board orders the 
Respondent to cease such contraventions of the Code, 
and to refrain from committing the same or similar 
contraventions in the future. 

The Board is not unmindful of the problems faced by 
operators in the restaurant and night club trades in 
the course of their businesses. The Board is aware 
that these premises may be abused by persons who are 
involved in criminal, or other undesirable activities. 
The evidence heard by the Board in the course of these 
proceedings clearly shows that the Respondent Club was 
under pressure from both the police and the liquor 
licensing authorities to adequately police its premises, 
particularly with a view to preventing pimps, prostitutes 
and drug traffickers from frequenting them. 

There is a heavy onus on all and a duty on the police to 
uphold and enforce not only the Liquor Control and 
Licensing Act, but also the Human Rights Code. In this 
case, it seems clear that the significance of this fact 
is not fully understood, if indeed understood at all by 
some of the officials involved. 

The Board recognizes the significance of a liquor licence 
to many such operators which makes these operators par- 
ticularly susceptible to any pressures which threaten 
them with a suspension or cancellation of their licence. 
The evidence before the Board indicates that the Respon- 
dent Club was very much subject to just those sorts of 
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'pressures during much of the time span of the com- 
plaints. All of this is to say that the Board 
accepts the Respondent's contention that during the 
time covered by these complaints, the Respondent felt 
obliged to deal efficiently with the problems it 
encountered in performing its statutory duty under the 
Liquor Control and Licensing Act to adequately police 
Its premises. 

However, accepting all that, there still can be no 
justification for the policies adopted and implemented 
by the Respondent in the effort asserted to achieve the 
desired result. The policies adopted, as evidenced in 
these proceedings were blatantly racist, and of such an 
obnoxious and patently deceitful character that they 
must offend every decent and responsible member of our 
society. 

In a just society there is no room for prejudice. What 
has perhaps been most disconcerting to this Board is 
that the evidence did nothing to suggest that the intoler- 
ant and ignorant attitudes which gave rise to this type 
of behaviour are isolated in our society. 

There is a rumour about in this country that there is 
tolerance, humanity and decency in the attitudes towards 
and behaviour between our various races. The evidence 
heard in these proceedings makes a nonsense of that 
rumour. For now, it is a myth. For the future, an ideal.' 


As Council has received a request for a delegation on this 
subject, and since the speakers may well wish to refer to 
some specific findings or remarks contained in the report, 
I am reproducing the entire report for members of Council. " 


THE CITY MANAGER submits the foregoing report of the Director 
of Legal Services for the INFORMATION of Council. 



o 
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MANAGER 


S PEPORT 


DATE 


November 8, 1979 


TO: 


Vancouver City Council 


SUBJECT : 


P.N.E. Land Use Control 


CLASSIFICATION: RECOMMENDATION 


The Director of Planning reports as follows: 

"On July 24, 1979, Council resolved: 

'That the proposal that no restrictions be placed on the rental 
facilities at the P.N.E. be referred to the Director of Planning 
for report. In consultation with the Director of Permits and 
Licenses, on guidelines and any possible restrictions on retail 
use of rental facilities at the P.N.E.' 

In dealing with this matter. Council had earlier resolved to approve the 
recommendation of the Planning and Development Committee contained In Its 
report of April 5, 1979 which endorsed certain permitted uses under the 
management of the P.N.E. without requiring a development permit, among 
these being: 

'swap-o-ramas , swap meets or flea markets, limited 1n time; 
such uses to be restricted to the sale by Individuals of used 
articles. Individuals' arts and crafts, and for the sale of new 
merchandise up to a limit of thirty (30) percent of the total 
sales. ' 

Having since reviewed the matter. It Is now the opinion of the Director of 
Permits and Licenses that the standard of 'thirty percent of total sales' 
would be difficult to measure and consequently Impossible to enforce. If, 
subsequent to consideration of this report. Council still wishes that such 
a standard be Implemented, It 1s suggested that It be amended as follows: 

'...and for the sale of new merchandise, provided that not more 
than thirty (30) percent of the sellers shall at any time display, 
offer to sell, or sell such new merchandise.' 

Council may also wish to Inpose a requirement that no Individual seller may 
display, offer to sell, or sell new merchandise exclusively. Needless to 
say. If no restrictions are to be placed on the retail use of rental facil- 
ities, the foregoing limitation In any form would be redundant. 

BACKGROUND 

The objects of the P.N.E. set forth 1n the P.N.E. lease agreement with the 
City Include a wide variety of public purposes, "except profit", which are 
useful or beneficial to the people generally, including 'any enterprise, 
matter or thing having a civic, national, patriotic, scientific, agricultural, 
artistic, educational, social, recreational or sporting character.' 

Apart from the power to display, a great variety of produce, goods and mer- 
chandise, there appears no basis In the stated objects or powers of the P.N.E. 
to carry out, either directly or by sub-lease agreements, any general retail 
activity as provided for 1n the Zoning and Development By-Law . There Is, 
however, nothing to prevent the display or advertisement of the price or 
availability of goods or merchandise as presently takes place at the various 
trade shows, such as the boat, auto and home shows. 

The P.N.E. has been engaged for many years In a complex of activities, virtually 
all of which have had some generally recognized public purpose but not all 
of which may have been financially self-sustaining. The degree to which one 
type of activity may justifiably sustain other activities as part of a common 
purpose - or to meet the overall expenses of the general operation - presents 
difficulties 1n assessing the non-profit character and consequent legitimacy 
of that activity. The question of permitting general retail activity 4s a 
source of general revenue also raises the question of what other forms of 
commercial (or Industrial) enterprise may be appropriate for the same purposes, 
regardless of their compliance with the stated objects and powers of the P.N.E. 
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The P.N.E. management has advocated no restrictions on retail activity as an 
additional means of raising revenue to cover general expenses, but has In- 
formally proposed conditions under which there would be: 

(a) no rental of floor space of less than 3 715m2 (40,000 square feet) 
and 

(b) no rental of floor space for a period of less than one (1) day nor 
more than seven (7) days. 

While the P.N.E. has no objection to an established maximum limitation of 
gross leasable floor space of the same magnitude, it is contended that: 

(a) the minimun floor space standard would effectively require the 
rental of the Showmart Building (3 995m2) (43,000 square feet), 
the facility most commonly used for displays and most suited to 
retail sales, and 

(b) the minimum floor space standard and ma ximum time limit would 
confine retail activity to special events befitting the character 
of the P.N.E. which would not ordinarily compete with similar 
types of retail activity elsewhere. 

Further to this, the P.N.E. would like the opportunity to stage retail or 
auction sales outdoors in parking lots and other large, open-air activity 
areas. Such retail activity could presumably include automotive, rec- 
reational vehicle, farm or industrial equipment displays and sales of both 
new and used merchandise, while the indoor activity would likely include 
furniture, appliance or hardware sales, as well as those products now only 
displayed in the various trade shows. 

Available indoor space for retail activity includes, in addition to the 
Showmart Building, the Food Building (2 785m2) (30,000 square feet), the 
Forum (north end) (2 045m^) (22,000 square feet), and Rollerland (1 860m2) 
(20,000 square feet), for a total of 10 685m2 (115,000 square feet). For 
comparison, that floor space is equivalent to three large grocery super- 
markets, a junior department store, or a small community shopping centre. 


ISSUES 

The question of the P.N.E. engaging in general retail activity, either 
directly or indirectly, raises the following issues: 

(a) the justification for retail sales and related profit-making 
in respect to activities not clearly within the stated objects 
and powers of the P.N.E. 

(b) the environmental impact of retail sales activity on surrounding 
neighbourhoods and the market impact of such activity on existing 
businesses in nearby commercial districts, with special reference 
to: 

(i) the location, type and amount of such activity, 
both indoors and outdoors; 

(11) the duration and hours of operation of such 
activity; and 

(111) the business tax liability of licensees. 

(c) the applicability of existing commercial development policies 
and standards and conditions of use of the zoning district 
schedules of nearby commercial districts. 
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MINUTES 


JANUARY 


1971 


OFFICIAL TRAFFIC COMMISSION 

A meeting of the Official Traffic Commission was held in the No. 1 
Committee Room, Third Floor, on Monday, January 25, 1971, at 
approximately 1:30 p.m. 

PRESENT ; Alderman Linnell, Chairman 

Alderman Rankin 
Commissioner Ryan 

Superintendent Oliver, City Police 

Department 

Mr. R. C. Boyes, Assistant City Engineer, 
Traffic and Transportation 
Mr. J. Mulberry, Law Department 

ALSO PRESENT ; Mr. J. Plaskett, Vancouver Traffic and 

Safety Council 
Mr. E. Wiseman, Vancouver Traffic and 

Safety Council 
Mr. Fred Linsey, Vancouver School Board 

CLERK ; D. Scott 

Appointment of Chairman 

The Clerk advised that the Vancouver City Council, on January 19, 
1971, appointed Alderman Linnell and Alderman Rankin as the Council 
members on the Commission. Nominations were called for the appoint- 
ment of Chairman. 

Alderman Linnell was elected Chairman of the Official Traffic 
Commission for the year 1971. 

Vancouver School Board Appointee 

The Clerk reported that in a communication of January 13, 1971, the 
Board of School Trustees advised Mr. J. S. Stearman would be the 
School Board representative on the Official Traffic Commission, 
and that Dr. P. S. Bullen would be his alternate. 

Adoption of Minutes 

The Minutes of the meeting held November 23, 1970, were adopted. 


1 . Left Hand Turns ; 

Signalized Intersections 

At a meeting of Vancouver City Council held on November 26, 1970, 
a resolution was passed to the effect that arrangements be made 
for Alderman Wilson to attend an Official Traffic Commission 
meeting in connection with left hand turns at signalized inter- 
sections . 

Alderman Wilson appeared as a delegation, and discussed the 
desirability of havirg no left hand turns at signalized intersections 
He cited several examples of problem intersections. 

Mr. Boyes advised of the programme that is being followed, and 
stated that each year several left hand turn bays and left turn 
signals are being placed at problem intersections, and at others 
where deemed practical, left turns are being prohibited. 

It was the feeling of the Commission that it was better not to 
over-regulate, and that selectivity was a better course of action. 

After due consideration it was 


RECOMMENDED that the delegation and Mr. Boyes' oral report be received. 
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The justification for retail sales activities as wholly Independent enter- 
prises, separate from (a) the small-scale, retail or service-commercial 
functions ancillary to the larger, public-purpose functions of the P.N.E., 
or (b) trade shows where all retailers displaying, offering to sell, or 
sellintj a partlciilQr rommoflity partirifidtti . is a matter solely for rniiiK ll's 
dptermination pursuant to the statute crpating tho l'.fl.[. and the subsequent 
lease agreement. 

The environmental Impact of retail sales activity relates principally to 
appearance, noise generation and traffic Impact. None of these factors 
need pose a problem to surrounding neighbourhoods if the activity 1s 

located well away from residences, is appropriately screened from the 
boundaries of the site (if necessary), is of a type not creating excessive 
outdoor noise or other public disturbances, and is of a scale not generating 
inordinate traffic and parking demands, especially during times when other 
major events are taking place. 

The market impact of retail sales activity relates to the type and range of 
goods which may be offered for sale, the scale of the activity and the 
duration and hours of operation of such sales. Such impact may be minimal 
if sales are of a 'special -events' nature for select and limited periods of 
time, cater to a broader market or involve goods not generally available 
in rvearby commercial districts, and the business tax liability of licensees 
is at least equal to, if not higher than, that incurred by other competing 
businesses in the vicinity. 

The predominant commercial zoning district in the vicinity of the P.N.E. is 
the C-2 District, the intent of which is: 

'...to provide for a wide ranoe of goods and services and to 
maintain commercial activities and personal services that 
require central locations to serve large neighbourhoods.' 

Retail stores 'catering to the day-to-day needs of residents of a large 
district of the City composed of more than one neighbourhood' are permitted 
outright; however, such outdoor activity as 'motor-vehicle sales' is a 
conditional use. The conditions of use for both outright and conditional 
uses generally require that all activity, with minor and obvious exceptions, 
be carried on wholly within a completely enclosed building. Nevertheless, 
the Director of Planning may relax such use conditions: 

'...to permit the outdoor display of retail goods, and may include 
such other conditions as he deems necessary, having regard to the 
type of merchandise, the area and location of the display with 
respect to adjoining sites, the hours of operation and the intent 
of the Schedule. ' 

The conditional use list itself is somewhat open-ended in that the Director 
of Planning may permit any use not specifically listed in the C-2 or any 
other District Schedule which he considers comparable in nature to the uses 
listed in the Schedule, having regard to its intent. 

RECOMMENDATIONS 

Within the context of the foregoing and the Council -approved recommendations 
of the Planning and Development Committee of April 5 and of the City 
Manager of March 1, 1979 (attached hereto as Appendices 'A' and 'B,' 
respectively), it is recommended: 

A. That the following be added to the Uses Permitted under the Management 
of the P.N.E. without Requiring a Development Permit: 

(n) Retail merchandising carried on wholly within a completely enclosed 
building, and parking and loading facilities* , restaurant uses, and 
the display, offering for sale, or sale of flowers, plants, fruits 
and vegetables outside any building, provided that the amount of 
retail floor space leased or occupied at any time for the display, 
offering for sale, or sale of any goods or merchandise shall be 
restricted to a minimum of 1 860 nf (20.000 square feet) and a 
maximum of 4 180 m (45,000 square feet). 


♦amendment after consideration by P.N.E. Board 
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B. That the following be added to the Uses Which May Be Permitted under 
the Management of the P.N.E., but First Requiring the Filing of a 
Development Permit Application and Obtaining the Approval of the 
Director of Planning. 

(c) Rotrtll merchandising outside nny buildimj, (;xc(>pt rts othorwiso 

provided for in (n) above, provided that the Director of Planning, 
before issuing a development permit, shall have due regard to the 
type of merchandise, the area and location of the display, the 
hours of operation, the availability of off-street parking, and 
the anticipated impact of the activity on adjacent uses, and may 
impose such conditions as he deems necessary. 

C. That, in respect to any retail merchandising activity under A or 
B above, 

(a) Individual retailers be licensed for a period not exceeding 
ten (10) days and not more often than twice in any calendar 
year (except that this would not apply in the case of 
licensees participating in swap-o-ramas, swap meets or flea 
markets) . 

(b) All retail merchandising be restricted to the same hours of 
operation as similar businesses in the C-2 District of the 
Zoning and Development By-law . 

(c) No major retail activity be carried on outside any building 
simultaneously with other major events at the P.N.E. or stadium 
facilities. 

(d) All retailers be subject to a license fee of $600.00 for each 
thirty (30) days or portion thereof, or $100.00 a day for swap- 
o-ramas, swap meets or flea markets. 

(e) Retail merchandising be deemed to include auctioneering but not 
wholesaling. 


D. That Council's resolution of July 24, 1979 providing for swap-o-ramas, 
swap meets or flea markets under the management of the P.N.E. without 
requiring development permits be amended to read: 

(k) Swap-o-ramas, swap meets or flea markets, for periods not 

exceeding ten (10) days; such uses to be restricted to the sale 
by individuals of used articles, individuals' arts and crafts, 
and for the sale of new merchandise, provided that not more 
than thirty (30) percent of the sellers shall at any time 
display, offer to sell, or sell new merchandise. 

E. That Council's resolution of July 24, 1979 incorporating that provision 
of the City Manager's recommendation of March 1 relative to the 
advertising of commercial business be amended to read: 

There shall be no outdoor advertising of any commercial business 
other than identification signs associated with the uses listed 
in A and B above, and there shall be no activities that are 
exclusively retail other than those provided for inA(n) and B(c) 
above or those customarily accessory to any of the other uses 
1 isted. 

F. That the policy as amended be reviewed after one (1) year by the 
Director of Planning and the General Manager of the P.N.E. with any 
suggested changes being reported to Council." 


The City Manager has been informed that following consideration of the 
modifications to Recommendation A(n) above, the Board of Directors of 
the P.N.E. is in agreement with the recommendations of the Director of 
Planning. 

The City Manager RECOMMENDS that the foregoing recommendations of the 
Director of Planning be approved. 


fOR COUNCIL ACTfON SEE PAG£(S) .^£1 


Manager's Report, November 16, 1979 . . . (BUILDING: A-4 - 1) 


BUILDING AND PLANNING MATTERS 


RECOMMENDATION 

1. Kensington N.I. P. - Six Month 
Progress Report No. 3 

The Director of Planning reports as follows: 
" INTRODUCTION 


On April 4, 1978, City Council approved the Kensington N.I. P. Concept 
Plan, which outlined funding allocations for N.I. P. projects and 
proposed other planning studies as a part of overall neighbourhood 
Improvement. It is a requirement of C.M.H.C. that progress reports be 
prepared for Neighbourhood Improvement Programs every 6 months. City 
Council has considered previous Kensington N.I. P. progress reports on 
November 21, 1978 and May 1, 1979. The purpose of this six month progress 
report is to describe the work done to date under the Kensington NeignbouF- 
hood Improvement P^ogifa"]? with particular emphasis on the period from 
May 1979 to November 1979. The revised Concept Plan as approved by City 
Council on November 21, 197fi is attached as Appendix A. 


FUNDING COMMITMENTS TO DATE 


In the first year of implementation, outlined in the two previous progress 
reports, the Director of Planning reported that $819,441 or 31% of the 
$2.6 million available to the program had been appropriated. Since May 1979, 
City Council has approved, on the recommendation of the Kensington Citizens 
N.I. P. Planning Committee and the Director of Planning, an appropriation 
of $553,787. This was approved e^s follows: 


Therefore, to date. City Council has appropriated a total amount of 
* $1,634,578. This represents 62.8% of the $2.6 million allocated to the 
program. All the funds allocated to Kensington N.I. P. must be appropriated 
by April 1981. * (includes $260,000 approved for Planning and Administration) 


PROJECT STATUS 


Parks $783,155 (30%) 

The Kensington Citizens N.I. P. Planning Committee placed a priority on 
improvements to the four parks in the community. City Council, in the 
past six months, has approved funds for a second lawn bowling green at Grays 
Park and Improvements to Kensington Park including the rehabilitation of the 
two playing fields ($298,500). Improvements tc the remaining park, Kingcrest, 
have been under design and will be the subject of a report to Council in 
the nest two months. At that time, the parks section of the Concept Plan 
will be complete. 


2nd Bowling green (Grays Park) 
Community House sign 
Kensington Park design 
Selkirk School Annex 
McBride Annex 
Gym Consultant 
Library 

Kensington Park Playing Fields 


51 ,735 
14,260 
11,487 
2,510 
100,000 
298,500 


74,395 
900 


553,787 
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Clause 1 continued 

Schools $150,000 (5%) 

The Schools projects, primarily creative playgrounds, have been designed 
through negotiations among the various Parents Consultative Committees, 
teachers, students, and School Board staff. In the past six months funds 
have been allocated to Selkirk annex and McBride annex, leaving Dickens 
annex the only school to yet receive funds. Negotiations are currently 
underway on that particular project. 


Physical Improvements $288,850 (11%) 

The physical Improvements allocation Is Intended to Improve sidewalks 
around schools and parks, upgrade the commercial areas and improve pedes- 
trian safety and provide some artwork and trees throughout the community. 
In the past six months there has been $900 allocated under the art section 
for a sign for the Grays Park Community House and Lawn Bowling Clubhouse. 
The major recent work In this section of the concept plan has been the 
work done by three university students working In the planning office 
through a Young Canada Works grant. Their report regarding a physical 
Improvement scheme for the Kingsway and Knight commercial area Is 
currently under review by the citizens committee and various City Depart- 
ments and will be the subject of an upcoming report to Council. 


Neighbourhood Facilities $1 ,01A ,358 (39%) 

City Council recently approved the allocation of $100,000 to establish a 
storefront library In the Kensington community. A development permit has 
been Issued and once a building permit is Issued renovations to the 
building can begin. 

A major project under analysis by a consultant is the proposed comnunity 
gymnasium for the Sir Richard McBride School site. The concept plan 
currently allocates $400,000 for the gym, but preliminary estimates by 
the consultant put the cost substantially higher. Once the consultants 
report is complete and an operating agreement has been finalized between 
the School Board and Park Board a report will be forwarded to City 
Council. If the higher cost estimate remains firm it is proposed to 
re-allocate the necessary additional funds from projects with excess 
funds and the contingency reserve. Specific funding recommendations 
will be outlined in the gym report to Council. 


Administration $260,000 (10%) 

As of September 1979, $122,823 had been spent for administration of the 
Kensington N.I. P. program. 


Contingency $119,687 (5%) 

Due to a recent allocation of $66,235 towards the Kensington playing fields, 
the contingency account now totals $47,452. This amount will be used for 
new projects not previously identified or will be assigned to fund any 
shortfalls on planned projects. 


CITIZEN INVOLVEMENT 

The Kensington Citizens N.I. P. Planning Committee continues to meet in 
full committee every second Wednesday evening with subcommittee meetings 
called as necessary. The membership currently stands at 25. New members 
are continually encouraged to join through newsletters, information flyers, 
and public park design sessions. In addition to making recommendations on 
the allocation of N.I. P. funds for their community, the committee continues 
to take an active Interest in city-wide and regional Issues such as transit. 
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Clause 1 continued 

During July and August the Citizens Cotimittee assisted by planning staff 
applied for and received a Young Canada Works grant to hire 5 high school 
students. These students assisted over 80 senior citizens and handicapped 
residents in their minor home repairs and yard clean up, thereby upgrading 
the physical appearance of the community. 


RECOMMENDATION 

The Director of Planning submits the foregoing Six Month Progress Report 
for the information of City Council and recommends: 

"THAT City Council submit the Kensington N.I. P. Six Month 
Progress Report #3 to the Federal and Provincial Govern- 
ments Tor information." 

The City Manager RECOMMENDS that the recommendation of the Director of Planning 
be approved. 


2 . Disposition of Kitsilano Point Fxinds 

The Director of Planning reports as follows: 
" BACKGROUND 

On May 4, 1978 City Council, at a Public Hearing, approved an 
application by Marathon Realty to rezone a portion of the former 
CPR right-of-way on Kitsilano Point from RS-1 to RT-2A. 

One of the conditions of approval was that Marathon Realty would 
give the City $27,000.00 to be used for a neighbourhood oro-ject in 
Kitsilano Point, such project to be first approved by Council 
upon advice from the Director of Planning following consultation 
with residents and property owners in the Kitsilano Point area. 
Marathon Realty subsequently forwarded the above noted funds to the 
City. 

Following enactment of the rezoning application on January 3, 19 79, 
a committee of Kitsilano Point residents was struck to begin 
discussions on a local project. At a meeting of the Committee held 
on January 23, 1979, three members were appointed to work with the 
Vancouver Park Board to develop a plan for a playground facility 
in the area. At a public meeting held in the area on June 1979, 
there was unanimous agreement of those residents attending that a 
playground facility should be developed in the Kitsilano Beach park 
area west of Arbutus Street between McNicoll and Creelman Avenues. 

PURPOSE 

The purpose of this report is to advise Council that tho Vancouver 
Park Board and tho Kitsilano Point RoHidentfj Cofrirni t I <*o liave (roinplotefj 
a plan for development of a children's f)layf} round nrxi it. in 
recommended that Council approve the allocation of $27,000.00 for 
the development of the facility by the Vancouver Park Board and 
Big Toy Incorporated, the successful bidder for the supoly of 
playground equipment. 

PLAYGROUND PROPOSAL 

The proposed plan, attached as Appendix I provides an adventure 
playground facility for preschool and elementary school aged children. 
The location in the Kitsilano Beach area will be readily accessible to 
surrounding Point residents and those individuals utilizing the 
existing beach facilities. 

.../4 
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Clause 2 continued 

j The Director of Planning has reviewed these plans and along with the 
I residents of Kitsilano Point, believes that it is an excellent proposal. 

RECOMMENDATION 

The Director of Planning recommends: 

A. THAT City Council approve the development of an adventure playground 
facility as a neighbourhood project for the Kitsilano Point area. 

B. THAT City Council approve the transfer of a maximum of $2 7,000.00 
from Suspense Account General No. 4241 to the Vancouver Board of 
Parkn anrl Recreation so that conatruction of the playground facility 
can be undertaken." 


The City Manager RECOMMENDS that the foregoing recommendations of 
the Director of Planning be approved. 


3. Champlain Heights - Street Names 

The Director of Planning, in his capacity as Chairman of the 
Street Naming Committee, reports as follows: 

"At its meeting on November 8, 1979, the Street Naming 
Committee considered street names for three enclaves in 
Champlain Heights : 

Enclave 2 

The developer submitted names which were not acceptable 
to the Committee. After discussion, the Committee chose 
the following names of Inlets and Sounds along the B.C. 
Coast: 

Hecate Place 
Quatsino Drive 
Camano Street 
Toba Place 


Enclaves 4, 5, 6 and 7 ("The Woodlands") 

The developers submitted the following names which were 
acceptable to the Committee: 

Raintree Court 
Teakwood Place 
Marchwood Place 
Limewood Place 
Jadetree Court 


Enclave 21 

The developers submitted the following names which were 
acceptable to the Committee: 

Laval Place 
Riel Place 
Explorers Walk 
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Clause 3 continued 


The Committee recommended: 

A. That the following names for private roads within various 
enclaves in Champlain Heights be approved: 

Hecate Place 
Quatsino Drive 
Camano Street 
Toba Place 
Raintree Court 
Teakwood Place 
Marchwood Place 
Limewood Place 
Jadetree Court 
Laval Place 
Riel Place 
Explorers Walk 

B. That the City Engineer be requested to amend the official 
Street Name Map accordingly." 


The City Manager RECOMMENDS that the recommendation of the Director 
of Planning be approved. 
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FINANCE MATTERS 


INFORMATION 

1. Purchase of Police Boat 

The City Purchasing Agent reports as follows: 

"At a recent Council meeting, the City's purchase of a Police boat from a U.S. 
supplier was discussed and the Mayor instructed the City Manager to report 
on the matter. 

The City went far beyond the usual requirement of giving every responsible 
supplier an opportunity to bid on this occasion. Only 3 bidders responded 
to the original tender call in December 1978; we therefore retendered in 
March 1979, on the following basis: 

1) Prior to calling tenders, 16 local boat suppliers were invited to a 
pre-bid conference to discuss all aspects of the proposed tender. 
Representatives from 12 firms attended and discussed specifications, 
terms and conditions in great detail. They were not unanimous on all 
items, but a good consensus was achieved and some of their worthwhile 
suggestions were incorporated into the tender call. 

2) To ensure maximum coverage, requests to tender were mailed to 45 firms, 
advertised in the Express (Sun and Province on strike) and the Journal 
of Commerce, and numerous telephone calls were made to local builders, 
encouraging them to bid. 

3) To further encourage local builders. City policy allows a premium, up 
to 5%, for B.C. made products. In this case, the City accepted the low 
bid which was submitted by Uniflite, for a boat made in Bellingham, 
because the lowest bid for a locally made boat was approximately 
$24,600, or 30% higher, and the local boat had some less desirable 
features . 

Concern has been raised on some specific issues: 

a) Fire-retardant resins - This was not an issue because both Uniflite and 
the lowest local bidder stated they could make the boat with fire-retardant 
resin. 

b) Engines - In their tender, Uniflite offered a choice of two brands of 
engines with no difference in cost and no mention of possible installation 
difficulties with either brand. The City's mechanical engineer advises 
that there is little difference in the physical dimensions of the two 
brands of engines and any installation problems would be similar with 
either brand. The engines were selected to be interchangeable with the 
old V.P.D. 99, and now that the "99" has been damaged beyond economical 
repair, the City has two spare engines. 

The Purchasing Agent submits the above report for information." 

The City Manager submits the report of the Purchasing Agent for the INFORMATION 
of Council. 
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RECOMMENDATIO N 

2 . F loating "Mobile" Homes - Taxation 

The Directors of Finance and Permits and Licenses report as follows: 
"PURPOSE 

Council has on a number of occasions in recent years dealt with various concerns 
of persons who reside on the water in either boats or floating homes. The 
purpose of this report is to briefly outline a recent amendment to Provincial 
Legislation which will affect a portion of the floating home community and to 
request Council's approval regarding the application of the new legislation. 

HISTORY 

Previously, persons who lived on the water have contributed to the operating 
costs of the City in two ways. Floating homes (house-like structures built on 
a floatation system but not primarily intended for navigation) have been assessed 
and taxed as part of the marina improvements. Because they were not assessed and 
taxed in their own names, they could not apply for the Provincial Home-owner 
Grant. Liveaboard boats (vessels intended primarily for use in navigation and 
also used as living quarters) have not been assessed or taxed but rather have 
paid a City of Vancouver license fee that was calculated to be approximately 
equivalent to the taxes net of Home-owner Grant payable on a comparable valued 
residence. Authority for this charge is contained in License By-law 4450. 


PROVINCIAL ACTION 

Order in Council #1613, dated June 7, 1979, makes regulations pursuant to the 
Mobile Home Tax Act to provide, under certain conditions, that floating mobile 
homes can come under the provisions of that Act. Effectively, this regulation 
allows floating mobile homes to be individually assessed and therefore taxed in 
the name of the owner of the floating home rather than in the name of the owner 
of the marina for the 1980 tax year. This change allows these home owners to 
become eligible for the Provincial Home-owner Grant. Applications for retroactive 
grants will need to be approved by the Province and will be dealt with separately. 

IMPLEMENTATION 

The extent of the impact of this revision depends on whether or not one includes 
only float homes or both float homes and liveaboard vessels within the definition 
of a "floating mobile home". The Mobile Home Tax Act defines a mobile home as a 
dwelling unit that is designed to be mobile and to be used as a permanent or 
temporary residence. City staff have requested further clarification of this 
definition from the Province but that has not been provided. With respect to 
float homes and liveaboard vessels, it is your staff's interpretati&n, based upon 
past assessment practises, various constitutional authorities, administrative 
procedures, and the background documents that led up to the subject legislation, 
that the meaning and intent of the regulation was only to include floating homes 
and not liveaboard vessels. This means that we would put forward only floating 
homes for separate assessment and liveaboard vessels would continue under the 
liveaboard license fee. There may b6 some latitude here with the Provincial 
Government and if any liveaboard owners are dissatisfied with the interpretation 
we can jointly take the matter to the Province for a ruling. 

In order for the subject floating mobile homes to be assessed in the name of 
their owner, the legislation requires that the floating mobile home have a 
certificate issued by the municipality verifying compliance with municipal by-laws. 

We have been advised that the purpose of requiring the compliance certificate 
is to give each jurisdiction the opportunity to strengthen the enforcement of 
its float home regulations. In our situation, there is not a specific set of 
float home regulatory by-laws, however, there are a number of by-laws of 
general application that apply to floating mobile homes and floating mobile home 
marinas. Generally, these include the zoning and development by-law, the build- 
ing code, and specific standards for sewer, water and electrical services. It 
is a recommendation of this report that the Director of Permits and Licenses 
be responsible for undertaking the inspections, determining which floating mobile 
homes comply and issuing the appropriate certificates. Floating homes that do 
not qualify for a certificate will not be able to apply for the Provincial Home- 
owner Grant. 
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C lause No. 2 cont'd : 

Certificates must be issued and the float homes placed on the 1980 Assessment 
Roll 1n the name of their owner before the end of this year. Therefore, it Is 
only possible to enforce presently established standards, it would be possible 


in future for staff to prepare a specific set of float home regulatory by-laws. 
In this regard, on April 3, 1979, Council directed, "That the Director of 
Planning in conjunction with the Director of Permits and Licenses and the 
Medical Health Officer prepare by-law and policy amendments for False Creek 
dealing with permanent float home locations, standards and numbers for consideration 
at a public hearing". This information will be available to guide future compliance 
standards. 

With respect to the location of floating mobile homes in the City, the Director of 
Legal Services has advised that conpliance with the zoning by-law mast be 
one of the requirements of the compliance certificate. As far as staff have been 
able to determine, there are floating homes in two locations in the City. Eleven 
float homes are in the Sea Village Marina at Granville Island and there are one or 
two others located along the souths ide of Burrard Inlet. Floating homes have 
been interpreted to be a conditional use under the FCCDD zoning of False Creek 
and therefore the Sea Village homes comply with the zoning by-laws. On the 
other hand, residential uses are not a permissible use under the Central Water- 
front Zoning and therefore the float homes in this area do not comply. On a 
previous occasion. Council considered and rejected a proposal to include float 
homes in the Central Waterfront zone. Certificates of ccitpliance therefore cannot 
be issued for floating mobile hones in the Central Waterfront. 

SUMMARY 

In summary, recent Provincial regulations have altered the procedure by which 
floating homes will be assessed and taxed. The change has principally been done 
to provide float home owners with the opportunity to claim the Provincial Home- 
owner Grant. However, it also provides the City with the means to better enforce 
float home standards and regulations through the requirement for compliance 
certificates. The Director of Permits and Licenses will be responsible for 
determining whether the float homes comply. 

The Directors of Finance and Pemits and Licenses reconmend that the Director of 
Permits and Licenses, prior to the end of 1979, be instructed to undertake the 
necessary inspections of floating mobile hemes, determine which hones oonply 
with appropriate standards, and issue corpliance certificates for the 1980 tax 
y2ar,and in future tax years, undertake inspections as requested by floating itobile 
hone owners so that they may be taxed in accordance with the regulations of the 
Mobile Heme Tax Act." 

The City Manager RECOMMENDS the above reconmendation of the Directors of Finance 
and Permits and Licenses be approved. 


CONSIDERATION 

3. Timmy's Christmas Telethon for Crippled Children 

Application for a Grant to Cover Rent of Queen Elizabeth 

The Director of Social Planning reports: 

"We have received a request from Ralph H.Long, Telethon General 
Chairman of "Timmy's Christmas Telethon for Crippled Children" 
for a grant in the amount of $9,450 to cover the cost of renting 
the Queen Elizabeth Theatre during their telecast November 30th 
to December 2nd, 1979. The amount is calculated as follows! 


Friday, November 30th, 1979 8 a.m. - 12 midnight $1,050 

Saturday December 1st, 1979 8 a.m. - 7 p.m. FREE 

Saturday December 1st, 1979 7 p.m. - 12 midnight 2,100 

Sunday December 2nd, 1979 12.01 a.m.- 8 a.m. 2,100 

December 2nd, 1979 8.01 a.m.- 12 noon 1,050 

December 2nd, 1979 12.01 p.m.- 5 p.m. 2,100 

December 2nd, 1979 5.01 p.m.- 12 midnight 1,050 
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Official Traffic Commission January 25. 1971 

2. Parking on East 56th - 
Killarney Gardens 

At the last meeting of the Commission it was 

"RECOMMENDED that 'resident only' parking zones be 
placed on the south side of 56th Avenue. 

FURTHER RECOMMENDED that we write to the owner of 
Killarney Gardens seeking his advice on what can be 
done to facilitate the use of underground parking 
in the development." 

Mr. Boyes advised that "resident only" parking zones have been 
placed on the south side of 56th Avenue, and he reviewed corres- 
pondence between the Chairman of the Official Traffic Commission 
and Mr. S. J. P. Kirkpatrick of Killarney Properties. Mr. Boyes 
stated that he had written to Mr. Kirkpatrick on January 15, 
1971, with regard to his complaint respecting cars blocking access 
to their underground parking area. Mr. Boyes pointed out, in his 
communication, that as the lane is paved full width 100^^ parking 
on the east side does not create a problem with through traffic, 
nor does it restrict access to the grounds. Concerning Mr. 
Kirkpatrick ' s complaint that the emergency roadway was blocked, 
the Engineer's observations showed there are three entrances to 
this roadway, and it is unlikely they would all be blocked at 
one time, and that the appropriate first step was to request 
enforcement action. 

It was the feeling of the Commission that tenants should be 
required to park in off-street spaces provided in apartment 
developments, and it was suggested that the rental of suites should 
include parking in order to free the streets from on-street parking, 


It was 


RECOMMENDED that the Corporation Counsel be requested to look 
into the question of including parKing as part of the rental of 
a suite in new apartment developments, 

FURTHER RECOMMENDED that he also investigate retroactive features 
of the problem. 


3. Grant: Annual School Safety 
Patrol Banquet 

In a communication dated January 15, 1971, Superintendent Oliver 
requested a grant of 12,500.00 for the purpose of providing prizes 
and awards for the boys and girls in the school patrols; this being 
the same amount as was requested last year. 


RECOMMENDED that the Official Traffic Commission recommend to 
Council that a grant of $2,500.00 be made towards the cost of 
prizes and awards in connection with the Annual School Safety Patrol 
Banquet. 


4 . Student Parking; Langara College 

The Vancouver City Council, at its meeting on December 1, 1970, 
adopted the following recommendations of the Official Traffic 
Commission, dated November 23, 1970: 
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Clause No. 3 cont'd : 

This is a new request which has not been received in previous 
years, and could therefore not be anticipated in the regular 
grant process. 

RECOMMENDATION 

While the Director of Social Planning feels that this is a worth- 
while project, he can only submit the report for Council's con- 
sideration because there are no unallocated funds in the 
Community Services grants. 

The Assistant Comptroller of Budgets advises that if Council 
approves this application for a grant, the source of funding 
would be Contingency Reserve. " 

The City Manager submits this request for the CONSIDERATION of 
Council . 


FOR COUiMCJl ACTION SEc PAGEIS} til 
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I PERSONNEL MATTERS 

! 
I 

REG OMMEN DAT I ON 

1 1 • E mployees Sun Life Group Policy 

I 
I 

The Director of Legal Services reports as follows: 

" Fowler and Associates Gonsultants Limited have submitted 
amendment No. 16 to the Sun Life Assurance Gompany of Ganada 
Policy No. 8645-G & GD for approval and execution by the Gity. 

This amendment provides for the following: 

1. Addition of employees of Ray-Gam Go-operative Association 
as insureds effective February 1, 1978 

2. Removal of employees represented by GUPE and VMREU as insureds 
effective July 1, 1978 

3. Increase in the maximum coverage to $250,000 for senior and 
excluded staff and other administrative changes for the 
benefit of these employees effective July 1, 1978 

4. Effective July 1, 1978, commencement of insurance for all 
employees will be the date the employee becomes eligible 
rather than "the first cf the month coincident with or next 
following the eligibility date" and termination of insurance 
will be, inter alia, the date of termination of service rather 
than "the first of the month coincident with or next following 
the termination date" 

5. Modification of the conversion privilege effective July 1, 
1978, by permitting an employee whose service is terminated 
to convert to term insurance for a period of one year. 

6. Addition of senior and excluded employees of the Vancouver 
Museum and Planetarium Association as insureds effective 
January 1, 19 79 

The amendment is satisfactory, therefore, it is recommended 
that it be approved and executed on behalf of the Gity. " 

The Gity Manager notes that these changes are either out of Union 
negotiations, or of a minor housekeeping nature. They in no way limit 
the Gity's ability to implement any changes which may arise out of the 
current consulting study and, therefore, the City Manager REGOMMENDS 
that the foregoing report of the Director of Legal Services be adopted. 


MANAGER'S REPORT, NOVEMBER 16, 19 79 


(PROPERTIES: A9 - 1) 


PROPERTY MATTERS 

RECOMMENDAT I ONS 

1. Old Firehall Site 

2700 Block Cambridge Street 

The Supervisor of Properties reports as follows :- 

"On July 10, 1979, City Council authorized the sale of 
the former No. 14 Firehall site at 2705 Cambridge St., 
the net proceeds of the sale to be applied against the 
costs of the new No. 14 Firehall at 2804 Venables St. 

Before marketing the site, the City Engineer requires 
the North 2 feet for lane purposes. The site after 
dedication of the 2 foot strip for lane purposes will 
measure approximately 20.114m x 37.385m (66' x 122') 
which it is proposed to subdivide to create two lots 
of approximately 33' x 122' each, which will be more 
in keeping with the size of the majority of the 
surrounding residential lots in this area. The 
Director or Planning concurs with this proposal. 

The Supervisor of Properties recommends that Lot 813 
(except portion included in Plan 5661) Town of Hastings, 
Plan 6675 be subdivided to dedicate the North 2 feet 
for lane purposes and to create two lots of approximately 
equal size for sale on the open market; the net proceeds 
to be credited to account code #345/1951." 

The City Manager RECOMMENDS that the foregoing recommendation 
of the Supervisor of Properties be approved. 


2. Acquisition of Statutory Right-of-Way 
Municipality of Delta 

The City Engineer and the Supervisor of Properties report as follows: 

"City Council, on August 14, 1979, approved the expropriation 
of a part of Lot 3 of D.L. 102 and 137, Group 2, Plan 30967, 
Municipality of Delta for a Statutory Right-of-Way. Authority 
was also given to offer $1,000.00 as compensation. 

This Statutory Right-of-Way, as shown on Plan marginally 
numbered LE 4852, is required for the construction of a force- 
main in order that the leachate from the City's land fill site 
can be pumped to the Municipality of Delta's sewage system. 

Negotiations with the owner's Solicitor have continued, and 
the owner has now agreed to accept the sum of $2,500 in full 
compensation for granting the Statutory Right-of-Way to the 
City. As this owner and the Municipality of Delta have now 
agreed to the amount of compensation for the granting of an 
adjoining Statutory Right-of-Way, the City Engineer and the 
Supervisor of Properties are of the opinion that the aforesaid 
proposed settlement is reasonable under the circumstances. 
The Director of Legal Services also concurs in this settlement 
rather than have this matter resolved by a Board of Arbitration. 

Therefore, it is recommended that a Statutory Right-of-Way be 
acquired for the sum of $2,500 on the foregoing basis, 
chargeable to Account No. 160/1212 (Refuse Disposal Delta 
Sanitary Landfill - Pollution Control) with instruments drawn 
to the satisfaction of the Director of Legal Services, City 
Engineer, and the Supervisor of Properties." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the City Engineer and the Supervisor of Properties be approved. 

• • • « / 2 
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3. Sale of Federal, Provincial and City 
Partnership Land 

N/S 400 Block Prior Street 

The Supervisor of Properties reports as follows: 

"Lot 30, Block 103, D.L. 196, Plan 196 was one of two 
badly dilapidated properties purchased for clearance and 
resale under the Strathcona Rehabilitation Project. Fund- 
ing for this project was 25% by the City and the balance 
by the Senior Governments. The buildings on this site 
were subsequently demolished and the vacant site offered 
to S.P.O.T.A. The association did not wish to undertake 
development on these sites and it was therefore determined 
advisable to place them on the market with the net proceeds 
slated to reimburse the partners in this project. 

In response to the call for tenders on the two lots, an 
offer to purchase Lot 30 has been received as follows: 


Name 

Mr. J. Horvath 


Legal 

Lot 30 ex N.6 ft. 
Blk 103, D.L. 196 
Plan 196 


Size 

App. 25' 
X 122' 


Sale Price 
$28,500.00 


Terms 

City terms at 
16% interest. 


Subject to a Bulkhead Agreement as the lot is below lane 
level and above street level. 

This offer is considered to represent fair market value 
and the Supervisor of Properties recommends it be accepted. 
The proceeds to be used to reimburse the Federal, Provincial, 
and City partnership in accordance with the agreement. 
The Housing Manager for the Ministry of Lands, Parks and 
Housing has approved of this procedure." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Properties be approved. 

4 . Rental Review - 

Lease of Portion of Lane South of 
the 3500 Block West 40th Avenue 

The Supervisor of Properties reports as follows: 

"City Council, on September 27, 1977, approved the lease 
of a portion of lane abutting Lots F and G amended. 
Block 8, D.L. 2027 to Canada Safeway Ltd. for a period 
of twenty years beginning June, 1977 with a rental re- 
view every'^'i years. 

Negotiations have now been completed, and by letter dated 
October 30, 1979, Canada Safeway Ltd. have agreed to a 
rental increase from $8,07A per annum to $10,800 per annum, 
including an amount in lieu of taxes, effective December 1, 
1979. 

It is, therefore, recommended that the rental for that 
portion of lane abutting Lots F and G amended. Block 8, 
D.L. 2027 be increased from $8,074 per annum to $10,800 
per annum, effective December 1, 1979." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Properties be approved. 
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(PROPERTIES: A9 - 3) 


5. Eviction Notice re: City-owned Property 
2782-90 Grandview Highway 

Mr. Ray Admiral of Allied Bottle Depot Limited is appealing 
against an eviction notice given to him with respect to the 
above address. 

The Director of Permits and Licenses and the Supervisor of 
Properties report as follows: 

"On June 15, 1977, Development Permit No. 77611 was issued to 
Allied Bottle Depot Limited to use 1480 sq. ft. of the existing 
building as a bottle depot. The application was signed by a 
Ray E. Admiral. The Director of Planning approved this appli- 
cation on the condition that the 11 off-street parking spaces 
and 4 off-street loading spaces are to be provided in accordance 
with the approved drawings and relevant requirements of Sections 
12 and 13 of the Zoning and Development By-law within sixty (60) 
days of any use or occupancy of the proposed development and 
thereafter permanently maintained. 

On September 1, 1977, our Inspection Services reported that the 
second building at the above site was being used for auto body 
repairs and that signs had been erected on the property prior 
to the issuance of any permits. Notification was sent to 
Mr. Admiral with a copy to the Supervisor of Properties advising 
that the signs must be removed and that an application must be 
made for a Development Permit for the use of the second building 
on the site as an auto body shop. 

Reinspection on November, 1977, found that the signs had been 
removed but that the body shop was still in operation. Further 
reinspection on January 3, 1978 found that a series of signs had 
now been affixed to the roof of the building, and that the body 
shop was still in operation. 

On February 20, 19 78, Development Permit No. 79 82 7 was applied 
for to use the second building on the site for auto body repairs 
and a car sales lot. This application was refused by the Director 
of Planning. 

On March 14, 1978, notification was sent to Allied Bottle Depot 
Limited of which Mr. Ray Admiral is the principal, advising of 
the procedure to make an application for the signs or to remove 
same . 

Inspection on April 11, 19 78, found that the auto body shop 
was still in operation and that the parking and loading area for 
the use of the site as a bottle depot is now being used entirely 
for the storage of bottles. It was further reported that bottles 
were being stored on the City sidewalk. 

On August 15, 19 78, notification was sent to both Kim Auto Body 
and Mr. Ray Admiral, c/o Allied Bottle Depot Limited, ordering the 
discontinuance of the auto body shop and the restoration of the 
required parking facilities. The notice stated that under pro- 
visions of tfie Zoning and Developmont By-law l liat. Mvor y l)U!) i riOMrj 
or undertaking shall be conducted within a completely enclosed 
building, except for the parking and loading facilities. Rein- 
spection on September 19, 19 78, found that the parking and 
loading was being used for bottle storage and that the auto body 
business was still in operation. 

The Zoning and Development By-law states that where there is a 
violation of the By-law by any person, the owner of the land or 
building shall be guilty of such violations and shall incur the 
penalties of this By-law. As the property is City owned, a 
notice was then sent to the Supervisor of Properties outlining 
the By-law violations and requesting that the lease be examined 
to determine whether or not it could be cancelled. 
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Clause No. 5 cont'd ; 

Reinspection of the property on November 15, 19 78, December 5, 
19 78, February 20, 19 79, and May 3, 19 79, found that the By-law 
violations were still existing. Further memorandums were sent 
to the Supervisor of Properties again requesting that the lease 
be cancelled. 

On July 4, 19 79, reinspection found that the required parking 
and loading for the bottle depot was still being used for the 
storage of bottles, and further found that the bottles were being 
off-loaded on the City street. The auto body business, however, 
had now vacated the premises. 

After the delivery of the notice to vacate the building, rein- 
spection of the property on October 12, 19 79, and October 18, 
1979, found that attempt had been made to restore the parking 
and loading areas but that the site still contained stacks of 
bottles, used bricks and other miscellaneous debris. There were 
also several wrecked automobiles on the site. 

Previous Record 

The records show that Mr. Admiral operated a bottle depot at 
1833 Victoria Diversion in 1974. Complaints were received and 
inspection found that the City street and a portion of a vacant, 
adjacent City property were being used for bottle storage. 

The records show that Mr. Admiral was requested to comply with 
the various By-laws, but reinspection found that nothing had 
been done. Finally Mr. Admiral was requested to appear before 
Council to show cause why his license should not be suspended, 
on August 13, 19 74. Council at that time gave Mr. Admiral one 
month to comply with City By-laws, and further advised Mr. Admiral 
that he must continue to comply thereafter with all relevant City 
By-laws . 

RECOMMENDATIONS ; 

The Director of Permits and Licenses and the Supervisor of 
Properties recommend that: 

In view of the continuing violations of the Zoning and Development 
By-laws, the fact that Mr. Admiral is in arrears for his rent, 
and of his present and past disregard for compliance with City 
by-laws, it is recommended that the appeal of the eviction notice 
not be granted." 

The City Manager RECOMMENDS that the recommendation of the Director 
of Permits and Licenses and the Supervisor of Properties be approved. 

6. Relocation of False Creek 
Development Group Office 

The False Creek Development Consultant reports as follows: 

"City Council at Its meeting on September 12, 1978 
approved the relocation of the False Creek Develop- 
ment Group from its office at 1405-805 West Broad- 
way to a temporary location at the east end of 
False Creek Development at 671 B Market Hill. 

The intention was that when space became available 
in the upgraded Signurdson Building overlooking 
Phase 2 of the development, the Development Group 
would prefer an office in that location. 
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Clause No. 6 cont'd : 

The False Creek Development Group have now located 
space at 101-1275 West Sixth Avenue and the owners, 
Foremost Holdings Ltd. and Bent Ewald, have agreed 
to enter into a lease on the following terms and 
conditions : 

1. The City to lease 800 square feet of net floor 
space plus four (4) covered parking stalls, 
effective November 1, 1979. 

2. Term to be for three years with an option for 
a 2 year renewal. 

3. Rent to be $820.00 per month for three years 
plus taxes, hydro and janitorial services. 
The owner to be responsible for all tenant 
improvements . 

These terms and conditions are satisfactory to the 
False Creek Development Group and the Supervisor of 
Properties . 

It is, therefore, recommended that the City enter into 
a lease with Foremost Holdings Ltd. and Bent Ewald on 
the foregoing basis with the lease to be drawn to the 
satisfaction of the Director of Legal Services and 
the Supervisor of Properties. Source of funds to be 
False Creek Development Capital Funding." 

The City Manager RECOMMENDS the foregoing recommendation of 
the False Creek Development Consultant be approved. 


FOR COUNCIL ACTiOfJ SEE PAGE(S), 
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MANAGER'S REPORT 


DATE November 1, 1979 


TO: 


Vancouver City Council 


SUBJECT : 


VanDusen Botanical Display Gardens 


CLASSIFICATION: INFORMATION and RECOMMENDATION 


The City Manager reports as follows : 

City Council at its meeting on August 28, 1979, when considering 
a Manager's Report dated August 20, 1979, in which the Director of 
Planning and the Director of Legal Services reported on a 
Sino-Himalayan Garden proposal in VanDusen Gardens, passed the 
following resolution: 

"That the Park Board be requested to report to Council 
on the longer range concept and current status of VanDusen 
Gardens development." 

At the same meeting. Council agreed to hear delegations on this 
matter when the report is before it. 

The attached report submitted by the Board of Parks and Recreation 
outlines the chronological development of the VanDusen Botanical 
Gardens and describes landscape development works currently being 
undertaken. 

The City Manager submits the foregoing report for INFORMATION 
and RECOMMENDS that it be tabled until there is a further report 
from the Park Board relative to the Desert Gardens and 
Reservoir proposal. The City Manager notes that Council had 
agreed to hear delegations on the matter and there will be an 
opportunity for this at the Park Board meeting and subsequently 
at Council. This has been discussed with the President of the 
Upper Shaughnessy Homeowners' Association, who agrees. 
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DATE November 19, 1979 


TO: 


Vancouver City Council 


CLASSIFICATION: 


SUBJECT : 


Status of Proposed Official Regional Plan Amendment - 

West 75th Avenue and Angus Drive. 

CONSIDERATION 


The Director of Planning reports as follows: 
" PURPOSE : 

At a Public Hearing on Thursday, September 13, 1979, Council approved a rezoning 
of lands at the southwest corner of West 75th Avenue and Angus Drive from M-1 
Industrial District to CD-I Comprehensive Development District for the purpose 
of undertaking a residential development (townhouse and apartment) comprising 
a maximum of 104 dwelling units. Council approval was subject to a number of 
conditions, one being: 

'that Council resolve to make an application to amend the Official 
Regional Plan and that this application be first approved whereby 
the designation of the site would be amended from IND-1 developing 
industrial areas to URB-1 established urban areas.' 

The purpose of this report is to advise the Council of the status of the requested 
ORP amendment and to advise Council of two apparent options which may be pursued 
in view of the difficulties encountered by this application. 

BACKGROUND : 

Following initial discussion with GVRD staff, a formal application to amend the 
Official Regional Plan was made by the Director of Planning on behalf of Council 
on September 28, 1979. 

Following a review by GVRD staff, all ORP amendment applications are reviewed by 
the GVRD Technical Planning Committee (comprising professional staff from the 
constituent municipalities) and by the Lower Mainland Review Panel (comprising 
elected officials representing the four Regional Districts within the Lower 
Mainland). Recommendations from GVRD staff, the T.P.C. and the Lower Mainland 
Review Panel are then forwarded to the Planning Committee of the GVRD which 
1n turn makes a recommendation to the GVRD Board. 

The City's application was reviewed by the Technical Planning Committee at 
its meeting on October 26, 1979. GVRD staff had expressed concern with issues 
of air quality, floodplain, aircraft noise impact, vehicular access, and 
creation of an URB-1 (Urban) area which is not contiguous with an existing 
URB-1 area. For these reasons, GVRD staff recommended that the application 
be referred back to the City of Vancouver with a request that the proposed 
Plan amendment be reconsidered following preparation of a land use plan for 
the subject area with consideration to the regional concerns for any urban- 
type development on the subject property. 

The Technical Planning Committee recommended that this application be refused 
on the basis of the regional concerns as presented by GVRD staff, and the need 
for firm land use boundaries to be established in the subject area. 

It should be noted that City Planning Department staff attended the Technical 
Planning Committee meeting and made representation of the City's position as 
expressed by Council in approving the proposed rezoning. 

In giving consideration to the City's application at its meeting of Tuesday, 
November 6, 1979, the Lower Mainland Review Panel concurred with the T.P.C. 
recommendation that the application be refused. 

The recommendations of the GVRD staff, the Technical Planning Committee, and 
the Lower Mainland Review Panel were considered by the GVRD Planning Committee 
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at its meeting of Wednesday, November 7, 1979. The following motion 
was carried by the Planning Committee: 

That this application be referred back to the City of 
Vancouver as reconmended by (GVRD) staff. 

Attached as Appendix A is an extract of the Planning Committee meeting 
minutes. This recommendation would normally now proceed to the GVRD . 
Board at its next meeting on November 28, 1979. 


GVRD STAFF OBJECTIONS : 

Appendix B attached outlines regional concerns raised by GVRD staff with 
respect to the suitability of residential use on the subject property 
and its compatibility with the existing industrial uses in the area. 

Information regarding air quality, floodplain, aircraft noise impact, 
and vehicular access was contained in the reports considered by Council 
at the Public Hearing. GVRD staff have provided no information beyond 
that previously available and have also raised the concern about the 
urban boundary. 


OPTIONS FOR COUNCIL'S CONSIDERATION 

Following discussion with GVRD staff the following two options appear 
to be open in pursuing Council's September 13th decision to rezone 
the lands: 


Option 1 : 

Council may wish to instruct the Director of Planning to 
prepare a response to the objections raised by GVRD staff 
(as endorsed by the Technical Planning Committee and the 
GVRD Planning Committee) and request that this response 
accompany the City's application when it is considered by 
the GVRD Board at its meeting on November 28, 1979. 

Option 2 : 

Council may wish to ask the GVRD Board to defer consideration 
of the GVRD Planning Committee recommendation so as to enable 
the Planning Committee to reconsider the application in the 
light of response from the City to the objections raised by 
GVRD staff. If this option were pursued and approved by the 
GVRD Board, it is conceivable that the GVRD Planning Committee 
could reconsider the application at its meeting on December 5, 
1979, with the GVRD Board considering the matter on or after 
December 12, 1979. 


The Director of Legal Services advises that only those seven members 
of Council who attended the September 13th Public Hearing may discuss 
and decide on either of these options - (Mayor Vol rich. Aldermen Bellamy, 
Boyce, Gerard, Harcourt, Little and Puil). 


ALTERNATIVE ACTION : 

There is a further alternative which the same seven members of Council 
may wish to pursue. This alternative would be to instruct the Director 
of Planning to respond to the objections raised by GVRD staff including 
development of an appropriate schematic land use plan for the area to 
address the urban boundary concern. Should this alternative be selected. 
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Official Traffic Commission January 23, 1971 

Clause 4 Continued 

"(a) That we request the School Board to provide 
free parking on this parking lot. 

(b) That we ask the School Board for a financial 
statement to justify the parking costs of 
110a day . 

(c) That we negotiate with the School Board 

with respect to removal of snow and painting of 
parking lines. 

(d) That if the parking fee is not eliminated, then 
the School Board be requested to make provision 
for the parking fee to be included in the 
registration fee. 

(e) That we request the School Board to report back 
to the Official Traffic Commission in the 
shortest time possible. 

(f) That we request the City Engineer to review the 
on-street parking conditions with a view to 
adding additional resident parking zones. 

Further Recommended that the City Engineer be requested 
to : 

(i) review all intersections with a view to extending 
the corner clearances , and 

(ii) review the policy of parking on Ontario Street." 


Mr. Lloyd Dahl appeared and presented a brief on behalf of the 
taxpayers in the Langara Campus area. He cited examples of 
problems the residents are experiencing with respect to this 
parking problem, and requested immediate action. 


Mr. Boyes reviewed the steps that had been taken by the Engineering 
Department, as outlined in the report of the City Engineer, dated 
January 19, 1971. He stated that additional resident parking zones 
have been placed, and parking has been prohibited on the east side 
of Ontario Street, from 49th to 52nd Avenues; on Manitoba between 
49th and 47th Avenues and on Columbia Street between 49th and 48th 
Avenues. Also corner clearances have been extended. 


Superintendent Oliver advised that a considerable amount of police 
observation had been given to this area. However, due to the 
recent snow conditions and the bus strike, it had been impossible 
at times to supply the amount of enforcement required. He stated 
that his department will do as much as is possible, with the man 
power available. 


Alderman Rankin advised of a meeting held with the Vancouver City 
College Council on January 18, 1971, and stated that representatives 
of the Official Traffic Commission had urged free parking at the 
Campus, as this appeared to be the only reasonable solution to the 
problem. 
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H-7b subsequent discussion on a land use plan for the area would be open to 
the entire Council. The Director of Legal Services advises that the 
rezoning approval granted at the Public Hearing on September 13th could 
then no longer be pursued without going back to Public Hearing. 

It is anticipated that staff preparation and Council approval of an 
appropriate schematic land use plan for the area could be completed 
by mid-January 1980. The rezoning application by Mr. Horner could then 
proceed back to Public Hearing (should Council so direct) along with 
the new information embodied in the land use plan for the area. 


CONCLUSION : 

Only those seven members of Council*who attended the September 13th Public 
Hearing may decide on either of the two options or the alternative action 
noted above. Council's September 13th decision to rezone the Steel Brothers 
lands may be pursued if Council decides to proceed with Option 1 or 2. If 
the alternative action is selected by Council, approval of the rezoning 
at a new Public Hearing would be required before proceeding back to the 
GVRD with an application to amend the Official Regional Plan. 

If Council decides to proceed with either Option 1 or Option 2 it would be 
important that staff and the City's GVRD Directors prepare to make presen- 
tations to the various authorities who will decide on the City's application 
to amend the Official Regional Plan. 

The City Manager submits the foregoing report of the Director of Planning 
for the CONSIDERATION of Council. 


*The Council members present at the Public Hearing were: 
Mayor Volrich, Aldermen Bellamy, Boyce , Gerard, Harcourt, 
Little and Puil. 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


NOVEMBER 1, 1979 


A special meeting of the Standing Committee of Council on 
Planning and Development was held in the No. 1 Committee Room, 
third floor. City Hall, on Thursday, November 1, 1979 at 
approximately 12:00 Noon. 

PRESENT : Alderman Boyce, Chairman 

Alderman Puil 

Aldennan Kennedy 

Alderman Ford 

Alderman Harcourt 

ALSO PRESENT : Alderman Gerard 

Alderman Little 

CLERK TO THE 

COMMITTEE : R. Cinnamon 

(Alderman Boyce, Vice-chairman of the Standing Committee 
of Council on Planning and Development, assumed the 
Chair for this meeting.) 


RECOMMENDATION 


1 . Update of the Official Regional Plan 

The Committee had for infoirmation a report of the City 
Manager dated September 26, 1979 (on file in the City Clerk's 
Office) . The report provided background relevant to the meeting 
and established certain areas of impact which City staff and 
Civic officials might wish to draw to the attention of the Greater 
Vancouver Regional District staff. These concerns generally relate 
to the indirect impact on the future quality of life in Vancouver 
and deal with a broad variety of areas. These areas include: 

- future food supply 

- civic economy 

- labour market and availability of jobs 

- the housing stocks, prices and densities 

- usage of recreational facilities and their 
impact on the social character of the City 

- potential traffic and transportation problems 
arising from the redistribution of new population 
centres within the Lower Mainland area 

In addition, arrangements were made for staff representatives 
of the Greater Vancouver Regional District to appear and familiar- 
ize members of Council with the present status of the Official 
Regional Plan. Mr. Bill Lane and Mr. Peter George '-resented a 
short, concise summary of recent developments t.._ progress being 
made in the preparation of the plan. Extensive reference was 
made to material previously distributed to Council (on file in 
'the City Clerk's Office). Mr. George, of the G.V.R.D., advised 
that a more concise statement of the Official Regional Plan should 
be available before the end of 1979. 


cont 'd . . . 
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Standing Committee of Council 

on Planning and Development 

November 1, 1979 (1-2) 

Clause No. 1 cont'd : 

In the ensuing discussion Committee members and Civic staff 
expressed continuing concern for certain of the designations for 
land use proposed by the G.V.R.D. planners. In particular, three 
general points surfaced which the Committee felt obliged to draw 
to the attention of the G.V.R.D. representatives. 

The first point dealt with the relative priority assigned 
to developing versus existing centres within the region. The 
Committee viewed with concern the question of restriction or 
redirection of Downtown growth to the eventual detriment of the 
City core. 

The second issue addressed by the Committee related to the 
district centre designation assigned to both the North Shore and 
Richmond and the regional centre designations in the four perceived 
developing centres. The Committee felt that it was inappropriate 
for the plan to sidestep those conditions created by the "in place" 
populace of Richmond and the North shore in favour of a program 
to create alternative centres of equal or greater size. In 
essence, the Committee viewed this move as counter-productive 
in that an accommodation of the new regional centres would tend 
to heighten the problems presently experienced by Vancouver. 

The third area dealt with by the Committee involved the 
level of regional control over local development decision making 
and whether or not that control should be different for developed 
districts as opposed to developing areas. 

The G.V.R.D. staff advised that the comments of all member 
Councils will be incorporated in the next report scheduled for 
distribution to the Municipal member Councils and the G.V.R.D. 
Board of Directors by Spring of 1980. The Committee also was 
advised that the G.V.R.D. Board could adopt the revised plan as 
the official development plan for the region without the concur- 
rence of the member Municipalities. Greater Vancouver Regional 
District staff, however, hastened to add that this was neither 
the preferred nor anticipated procedure. 

RECOMMENDED 

A. THAT the report of the City Manager dated September 26, 
1979 (on file in the City Clerk's Office) and the 
presentation of the G.V.R.D. staff be received for 
information. 

B. THAT the appropriate staff of the City of Vancouver 
continue to follow up this Committee's concerns as 
expressed in this report with the staff of the 
Greater Vancouver Regional District. 

C. THAT the Greater Vancouver Regional District's staff 
incorporate specific concerns of the City of Vancouver 
in the framework of the Official Regional Plan and 
report back to the Committee. 


* * * * 

The meeting adjourned at approximately 1:30 p.m. 

* * * * 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


I 


NOVEMBER 1, 1979 


A meeting of the Standing Coimnittee of Council on Community Services 
was held on Thursday, November 1, 1979, in Committee Room No. 1, 
Third Floor, City Hall, at approximately 1:30 P.M. 


PRESENT: Alderman Rankin, Chairman 
Alderman Bellamy 
Alderman Gerard 
Alderman Little 
Alderman Marzari 


ALSO PRESENT; 


Alderman Ford (Clauses 2 & 3) 
Alderman Puil (Clause 2 only) 


COMMITTEE CLERK: H. Dickson 


Adoption of Minutes 

The Minutes of the Community Services Committee meeting of 
Thursday, October 18, 1979, were adopted. 

Recorded Vote 

Unless otherwise indicated, votes of the Committee on all items 
are unanimous . 


RECOMMENDATION 

1. Kimount Boys and Girls Club 

The Committee considered a Manager's report dated September 
27, 1979, in which the Director of Social Planning reported that 
the Kimount Club at 395 East 6th Avenue should be retained, reno- 
vated and leased to the Boys & Girls Clubs of Greater Vancouver 
who will continue operating it as a community centre. 

Council had resolved on July 26, 1977 that a decision on the 
future of the Kimount Club be deferred until the new Kivan Club at 
914 East 12th Avenue has been in operation for six months which 
would be until May of 1980. Based on that Council motion, the City 
Manager, in the report, said he could see no reason why Council 
should reverse that position now. 

Appearing before the Committee on this matter were Mr. John 
Jessup of the Social Planning Department, Mr. Dave Peddle of the 
Civic Buildings Department, Mr. Al Hickey of the Boys & Girls 
Clubs of Greater Vancouver and Mr. Alfred Worthington of the 
Mount Pleasant Neighbourhood Association. 

There was an extensive discussion on the matter during which 
Mr. Jessup reiterated comments contained in the Manager's report 
including the fact that 50% of parents whose children now attend 
the Kimount Club are reluctant to send them to the new Kivan Club 
because of traffic hazards. It was pointed out 300 people each 
week use the Kimount Club and that ever since the Council resolu- 
tion of 1977 on the possibility of selling the Kimount property, 
the club has operated with uncertainty. 

Repairs estimated by the Civic Buildings Department to cost 
$124,000.00 are necessary at the Kimount Club and adequate staff- 
ing should be provided to enable the Club to continue operating, 
Mr. Jessup reported. 

66ntfiiu(^d . . 
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Report to Council (II-2) 
Standing Committee of Council on Community Services 
November 1, 1979 


Clause No. 1 Continued 

For these reasons the Director of Social Planning recommefided 
the Kimount building be retained for community use, upgraded to 
City standards and continue to be operated by the Boys & Girls 
Clubs of Greater Vancouver. He also recommended an additional 
grant over and above the 1979 grant to the Boys & Girls Clubs of 
$18,000.00 a year for five years to cover the salary of a program 
director for the Kimount Club; that a grant of $45,000.00 be 
approved to enable the Boys & Girls Clubs to undertake improvements 
to the Kimount building and that Council allocate $50,510.00 to 
replace the interim funding of the Kivan Club which was previously 
anticipated to come from the sale of the Kimount site. 

During discussion, the Committee questioned whether the 
renovations, proposed to be reduced from the City's estimate of 
$124,000 to $72,826 and further reduced to $45,000 by the Boys & 
Girls Clubs doing the work, would provide an adequate building 
for community use. 

Mr. Jessup replied the club has provided an undertaking that 
it will renovate the building to City standards for $45,000. 

In response to a question by a Committee member, Mr. Worthing- 
ton of the Mount Pleasant Neighbourhood Association estimated there 
are 7,000 children to be brought up in the neighbourhood who will have 
no place to go after school and money spent on the Kimount Club 
may prevent future problems of juvenile delinquency. Mr. Jessup 
added that Police Team #35 hopes the club will not close as it 
helps keep pre-teen children off the street and away from hardcore 
delinquents in the area. 

Mr. Hickey of the Boys & Girls Clubs advised the Committee 
he would prefer a decision from Council as soon as possible as 
the organization has to plan for its 1980 operations and will be 
making its annual presentation for funds to the United Way in two 
weeks. He added repairs should commence as soon as possible as 
the roof at Kimount has a leak in it. 

A Committee member questioned whether a City-owned Lot "C" 
located two lots to the west of the club in the 300 block East 6th 
has to be retained and whether it might be sold to help offset the 
City's costs of retaining the Kimount Club. 

Following discussion, it was 
RECOMMENDED 

THAT the Director of Social Planning 's recommendation 
"that City Council approve in principle an additional 
grant, over and above the 1979 grant to the Boys and 
Girls Clubs, of $18,000 a year for 5 years to cover 
the salary of the Kimount Club Program Director" be 
referred for consideration to the Standing Committee 
on Finance and Administration. 

- LOST 


(Aldermen Bellamy, Marzari and Rankin opposed.) 


Continued . 
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Clause No. 1 Continued 

It was 
RECOMMENDED 

A. THAT the Kimount Club building at 395 East 6th 
Avenue be retained for community use, upgraded 
to City by-law standards and continue to be 
operated by the Boys & Girls Clubs of Greater 
Vancouver . 

B. THAT the Boys & Girls Clubs of Greater Vancouver 
be granted a five year lease of the building from 
the City at a rent of $1.00 a year, subject to 
the usual terms and conditions, and that the 
Director of Legal Services be instructed to draw 
up and execute a lease between the City and the 
Boys & Girls Clubs to this effect. 

C. THAT City Council approve in principle an addi- 
tional grant, over and above the 1979 grant to 
the Boys & Girls Clubs, of $18,000 a year for 
five years to cover the salary of the Kimount 
Club Program Director. 

D. THAT City Council approve an expenditure of 
$45,000 to enable the Boys & Girls Clubs of 
Greater Vancouver to undertake the improvements 
proposed in this report for the Kimount Boys & 
Girls Club at 395 East 6th Avenue with the source 
of funds being the 1979 Supplementary Capital 
Budget; this amount to be allocated to a special 
City account from which the Boys & Girls Clubs 
will draw funds as work is undertaken upon 
certification of the Director of Civic Buildings. 

E. THAT City Council approve an amount of $50,510.00 
to replace the interim funding of the Kivan Club 
which was previously anticipated to come from the 
sale of the Kimount site with the source of funds 
being the 1979 Supplementary Capital Budget. 


And it was further 
RECOMMENDED 

THAT the City Manager report to Council on the future 
of City-owned Lot "C" two lots to the west of the 
Kimount Boys & Girls Club. 


2 . Smilin' Buddha Cabaret 

The Committee considered a report dated September 17, 19 79 
from the Police Department (copy circulated) in which incidents 
of poor management on various occasions between January 4, 1979 
and August 31, 1979 were detailed. The Police report concluded 
with a statement that it appears the owner-manager is either 
unwilling or unable to control the premises and that major in- 
fractions include overcrowding, drunkeness, juveniles on the 
premises being served, disorderly conduct and open hostility on, 
the part of the patrons. 


Continued 
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Also before the Conunittee for consideration was a letter dated 
October 29, 1979 (copy circulated) from Ms. Diane Kilpatrick, 
lawyer for Mr. Lachman Das Jir, operator of the Smilin' Buddha 
Cabaret, prepared in response to the Police report. In her letter, 
Ms. Kilpatrick concluded that problems with the club appear to have 
been solved to the present satisfaction of the Police and the Liquor 
Control & Licensing Branch. 

Appearing before the Committee on this matter were Insp. J. 
Grierson of the Police Department, Smilin' Buddha operator-manager 
Lachman Das Jir, his lawyer Ms. Diane Kilpatrick, and the new 
manager of the club, Mr. Clayton McKay. 

During discussion the Committee noted that Mr. Jir appeared 
before the Committee in 1977 at which time the Committee was 
advised by the Police that the cabaret was the worst of all the 
cabarets in the Downtown Eastside area for drunkeness and other 
infractions . 

Insp. Grierson advised the Committee the overall operation 
of the Smilin' Buddha Cabaret has not been acceptable for years 
and that he can see no reason why it should continue to operate. 

Ms. Kilpatrick and Mr. McKay told the Committee the operation 
has improved considerably since the last Police report of August 
31, 1979, and pointed out the Liquor Control & Licensing Branch 
held a hearing on October 11, 1979 and the Branch agreed to take 
no further action. Ms. Kilpatrick pointed out no charges of 
drunkeness have been laid and that ID checks by the doorman have 
been stepped up. Ms. Kilpatrick submitted that there has been 
two months of reasonable operation and requested the Committee to 
give Mr. McKay more opportunity than the two months he has had 
as club manager to prove himself as a competent operator. 

The Committee felt, however, that it could not look only at 
the last two months, that it must consider the occurrences at 
the establishment as outlined in the Police report. 

Following discussion, it was 

RECOMMENDED 

THAT Mr. Lachman Das Jir, owner of the Smilin' 
Buddha Cabaret, be requested to appear before 
Council to show cause why his license should not 
be suspended. 


3. Downtown Housing Implementation Committee - 
Second Report 

The Committee considered a Manager's report dated October 5, 
1979, in which the City staff Downtown Housing Implementation 
Committee provided its second report to the Committee on ways and 
means of improving the standard of housing in the Downtown East- 
side . 

The nine-page comprehensive report touched on a wide variety 
of issues related to the provision of a higher quality of housing 
and was accompanied by a draft by-law which prescribes standards 
for the maintenance and occupancy of property within the City of 
Vancouver . 


Continued 
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The Chairman of the Downtown Housing Implementation Committee, 
Deputy Social Planning Director Doug Purdy, appeared before the 
Committee and pointed out the Manager's report is a lengthy and 
complicated one requiring detailed examination by the Committee. 
He reviewed some key aspects of the report for the Committee but 
it became obvious the Committee would not have sufficient time 
to deal with the report this date. 

Ms. Jean Swanson of the Downtown Eastside Residents' Associa- 
tion told the Committee the provision of new housing is critical 
in any program to upgrade housing in the Downtown Eastside and 
noted only one paragraph in the report deals with the provision 
of new housing. She suggested Council should instruct the Down- 
town Housing Implementation Committee to investigate ways of 
encouraging new housing, including reactivating the City Housing 
Corporation, asking the Provincial Government to reinstate rent 
subsidies> renovation of the upstairs of the old firehall for 
housing using government programs; and a grant to either the City 
Housing Corporation or a non-profit group to make rents affordable. 

Following brief consideration, it was 

RECOMMENDED 

THAT further consideration of the City Manager's 
report dated October 5, 1979, on the Downtown 
Housing Implementation Committee's second report 
be deferred to the next meeting of the Committee. 


The meeting adjourned at approximately 3:25 P.M. 


* * * * * 


REFERS TO CLAUSE NO. 1 

CC 6?-|t.H-7'j 

MANAGER'S REPORT 

DATE 13th November 1979 

TO: VANCOUVER CITY COUNCIL 

SUBJECT: Sale of Lot C, West of Kimount Boys and Girls Club - 

300 Block East 6th Avenue 

CLASSIFICATION: RECOMMENDATION 
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The Supervisor of Properties reports as follows: 

"In the November 1st meeting of the Standing Committee 
on Community Services, the status of City-owned Lot C, 
Block 27, D.L. 200A, adjoining the privately-owned lot 
west of the Kimount building at 395 East sixth Avenue 
was questioned. 

This Isolated City lot has been held off the market as 
part of a possible exchange or assembly of land using 
the site now occupied by the Boys Club on the east end 
of the block. 

It is noted that Lot C is neither used nor needed for the 
Boys Club operation, and has been the subject of many 
enquiries by the adjoining owners and/or agents to have this 
City lot placed on the market in order that a viable 
apartment site can be created on the west portion of the 
block. 

Council approval of the concurrent committee report re- 
commending continued operation of the Boys Club in this 
location will preclude the possibility of a land assembly 
being carried out on this site In the near future. 


m view of the foregoing, the alternatives are: 

(a) to continue holding the land for assembly until 
such time as the Boy's Club no longer has a 
use for the building and land, 

OR 

(b) authorizing the Supervisor of Properties to 
advertise Lot C, Block 27, D.L. 200A for sale 

on the open market, and the proceeds be credited 
to the Property Endowment Fund for purchase of 
more strategic land. 

Should Council approve the Committee's recommendation, the 
Supervisor of Properties recommends that he be authorized to 
advertise Lot C, Block 27, D.L. 200A for sale on the open 
market, and the proceeds be credited to the Property Endowment 
Fund for purchase of more strategic land. " 

The City Manager RECOMMENDS approval of the foregoing recom- 
mendation of the Supervisor of Properties. 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


NOVEMBER 1, 1979 


A meeting of the Standing Committee of Council on Planning 
and Development was held in the No. 2 Committee Room, Third Floor, 
City Hall, on Thursday, November 1, 1979 at approximately 1:30 p.m. 


PRESENT : Alderman Harcourt, Chairman 

Alderman Boyce 
Alderman Ford 
Alderman Kennedy 
Alderman Puil 

CLERK TO THE 

COMMITTEE : M. L. Cross 


RECOMMENDATIONS 

1 . Preservation of the Model School Building 

The Committee considered a memorandum dated October 30, 1979 
(on file in the City Clerk's Office) from the Chairman of the 
Vancouver Heritage Advisory Committee recommending 'that the 
City explore ways to economically develop the site combined with 
heritage designation and conservation and use of the building'. 
The Heritage Committee recommended that the Director of Planning 
be requested to report on the advisability and terms of rezoning 
the site, presently owned by the Vancouver School Board, from 
RT-2 to CD-I including uses allowed and maximum density and site 
coverage, i.e. infill while retaining the Model School Building. 

In answer to a question regarding the Province's plans for 
the Family and Children's Court Facilities, Mr. F. Bowers, City 
Manager, advised that there are two plans, one favoured by the 
Attorney-General and one favoured by B.C. Buildings Corporation. 
The whole matter has been referred to the Treasury Board. 

Mr. J. Gift-Ellis, Heritage Planner, advised that the purpose 
of the Heritage Committee's proposal would be to indicate what 
may be accomplished on the School Board land, retaining the building 

Mrs. R. Fleming, Chairman of the Vancouver Heritage Advisory 
Committee, advised that if the School Board was offered this 
change in zoning, it may encourage the Board to retain the 
building. The Provincial Government has indicated it will make 
every effort to retain the Normal School. 

Committee members felt that this proposal should not be 
looked at in isolation but be included as part of th^ study on 
the City Hall Precinct currently underway. Staff have held 
discussions with the major landowners in the Precinct and further 
discussions should include the possibility of retention of these 
two buildings, and possible rezoning of the School Board site 
to CD-I. 

RECOMMENDED 

THAT the Director of Planning include in the report on 
the City Hall Precinct, consideration of: 


cent 'd . . . . 
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Official Traffic Commission January 25, 1971 

Clause 4 Continued 

Both Alderman Rankin and Mr. Boyes pointed out that since the bus 
strike ,very few spaces were available on the Campus , as more 
students were bringing their automobiles , and that until the strike 
was over, proper assessment of the parking densities could not be 
ascertained. 


Alderman Linnell advised that the Vancouver City College Council 
were meeting on Wednesday, January 27th at 1 :00 p.m. to further 
consider this problem, and suggested that residents in the neighbour- 
hood attend this meeting, which will be held on the fifth floor of 
the library building, Langara Campus. She also requested that as 
many members of the Official Traffic Commission as possible be 
present. 


At the last meeting of the Commission, it was agreed that the B.C. 
Hydro should be requested to provide a bus service on 49th Avenue. 
Alderman Linnell stated she had written to the B.C. Hydro and Power 
Authority, and under date of December 22, 1970, she had been advised 
that a service on 49th Avenue would be undesirable. However, they 
are planning, effective in February, on a trial basis, to divert 
certain trips operating on 41st Avenue, south on Main Street, past 
the school. Prior to the 8:30 a.m. start, trips both eastbound 
and westbound on 41st Avenue will be diverted in this manner. 
After the classes break at 2:30 p.m. and 3:30 p.m., they are planning 
to run trips north on Main Street past the school, and west on 41st 
Avenue . 


The question of the need for a traffic light at 49th Avenue and 
Ontario Street was discussed, and Mr. Boyes said he would review 
this intersection again. 


The Commission was of the opinion that, apart from police 
enforcement and representations to the Vancouver City College 
Council to provide free parking on Campus , very little more could 
be done mtil the bus strike was over. 


After due consideration, it was 

RECOMMENDED that the report of the City Engineer, dated January 19, 
1971, the letter from B.C. Hydro, dated December 22, 1970, and the 
brief submitted by the delegation, be received. 


5 . Parking Exemption Decals 

The City Engineer, in his report dated January 5, 1971, advised that 
the Special Committee appointed to consider parking exemption decals 
recommends that the following application from a handicapped person 
for a parking exemption permit be approved: 

Mr. Robert S. Goldsworthy, 
448 East 7th Street, 
North Vancouver, B.C. 
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- possible rezoning of the Model School site 

to CD-I and the allowable uses, density, etc. 

- retention of both the Model and Normal School 
buildings . 

- possible uses for both buildings. 

2. Park Site #19 

Mr. B. Downs and Mr. G. McGarva, Downs/Archambault , Architects, 
were present to advise the Committee on the progress of the feasi- 
bility study for the retention of some older homes on Park Site 
#19, which they are undertaking for Heritage Canada. 

Mr. Downs advised that they were attempting to develop not 
just a recreational or visual open park, but a park that relates 
to social needs, i.e. a stable area, sense of neighbourhood place, 
extension of housing. 

With the aid of slides, Mr. Downs illustrated the various 
stages of implementation and what would be desired: 

- mainly pedestrian park 

- ensure nighttime use 

- minimize dislocation of residents 

- retain on-site amenities 

The Park Board comments include :- 

- unsure about private dwellings on a park 

- should have large open space for casual games 

- should be for young and old 

- low maintenance, low cost 

- it should be evident at each corner that it is a park 
The comments from City staff include: 

- retain older housing stock 

- retain designated housing 

- do not develop another blank open space such as Nelson Park 

Mr. Downs advised that at the completion of the implementation 
stages there would probably be twelve buildings retained, including 
the Roedde House and the two apartment buildings for revenue. 

Mr. Downs advised that the purpose of presenting a progress 
report to the Committee was to obtain some reaction to the proposal 
before the study is completed. 

RECOMMENDED 

THAT the verbal presentation of Downs/Archambault be 
received noting that the Committee is supportive of the 
general concept that is evolving. 

3 . Population Change and Its Impacts 

The Committee considered a report of the City Manager dated 
October 25, 1979 (on file in the City Clerk's Office) in which 

cont 'd. . . . 


443 

(III-2) 


Report to Council 

Standing Committee of Council 

on Planning and Development 

November 1, 1979 (III-3) 
Clause No. 3 cont'd : 

the Director of Planning summarizes the presentation made at a 
seminar to brief Aldermen and Department Heads about potential 
population changes and the potential impact of such changes on 
City programmes and services. The report addresses some of the 
more important issues and questions raised in discussion and 
recommends that Council concur with a set of procedures for 
keeping abreast of population change and its impacts. 

The Committee felt that with the declining school population, 
the City should investigate possible uses for school buildings. 
The City Manager suggested that the School Board be requested 
to contact the City and discuss possible uses for any schools 
which the School Board is thinking of closing down. 

After discussion, the Committee, 

RECOMMENDED 

A. THAT the Director of Planning continue to monitor 
population and related changes, with findings and 
forecasts to be reported to Council on a regular 
basis . 

B. THAT the Director of Planning assess the significant 
implications of these changes and trends for civic 
operations and report them to Council and those 
civic departments potentially affected. 

C. THAT a meeting be arranged in the near future and 
the School Board and staff be invited to discuss 
with the Committee, the issue of declining school 
enrollments and possible uses for school buildings 
that may become vacant as a result. 

4 . Champlain Heights - Area A 
(Sites 4, 5 and 6) 

The Committee considered a report of the City Manager 
dated October 19, 1979 (on file in the City Clerk's Office) in 
which the Director of Planning reviews alternative land use 
and development options for Sites 4, 5 and 6 in Champlain Heights, 
a 1.54 hectare (3.8 acres) site fronting onto 58th Avenue, just 
east of Kerr Street, bounded on the west by the Salvation Army 
personal care home, Champlain Mall commercial centre on the north, 
public housing (Champlain Place) on the east and rental and market 
townhouse developments to the south. A public walkway is also 
located along the east property boundary providing pedestrian 
access from 58th Avenue to Champlain Mall. 

The original conditions of development for the subject site 
approved in 1970 permitted high-rise apartments and were later 
amended in 1975 to include twin point tower apartments, church 
and related school as proposed by the Open Bible Chapel Society. 
In 1978 the Society officially withdrew from the purchase of 
this site leaving the property free for marketing. 

In view of the current status of the Champlain Heights develop 
ment and the delays in developing this site. Council, in August 
1978 resolved that the Director of Planning and the Supervisor 
of Properties review the present situation in the area and report 
back on the most appropriate type of development for these lots. 

The 196 8 Plan of development for the southeast sector of 
Vancouver proposed the development of high-rise apartments in 
order to provide a range of housing accommodation in the area 


cont 'd. 
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I 

j and to help identify the location of Champlain Mall in the com- 
I munity (i.e. in a similar manner to Oakridge) . This objective 

is now questioned, however, in view of local resident concerns, 
j new identified needs in the community, and city population and 

I housing trends. 

i 

Local residents are very interested in the future develop- 
i ment of this site as evidenced by public inquiries and past 
controversy concerning the Open Bible Chapel Society proposal. 
On the basis of these earlier concerns and a meeting with commu- 
nity representatives, the following objectives are considered a 
reasonable summary of the community's viewpoint for the subject 
site : 

- The development scheme should be compatible with the 
surrounding housing (i.e. in terms of use and scale of 
development; 

- The uses should be community-oriented; 

- The project should not generate a significant increase 
in vehicle traffic or on-street parking in the area; 

- The residential character of 58th Avenue should be main- 
tained; 

- Family ground-oriented housing should be provided on at 
I least a portion of the site; 

- As many specimen trees should be preserved on the site 
as possible; buffers should be retained around the site 
perimeter to screen adjoining developments; 

I - Seniors and subsidized housing projects should be 

I restricted from developing on this site (i.e. there is 

already a concentration of this type of housing in the area) ; 

- The City should impose strong development controls on this site. 

Based on analyses of recent studies on both housing and 
commercial development, the Director of Planning and Supervisor 
of Properties suggested the following development options: 

Alternative 1 - Townhouses - 
I Provide additional moderately-priced family housing and 

i retain the residential character of 58th Avenue in terms of 

i scale, density and vehicle traffic, by developing townhouses 

' on the entire site at a similar density to adjacent market 

housing in the area. 

i 

i Alternative 2 - Commercial-Housing Mix - 

I Townhouses are proposed on the south portion of the site 

! (at similar density to Alternative 1) in order to maintain 

! the residential character and amenity of 58th Avenue. In 

contrast, the north portion of the site is intended to 
provide additional site area to accommodate the expansion 
of Champlain Mall. 

Alternative 3 - Point Tower Apartments - 

Twin point apartment tower development based on the guide- 
lines approved for the Open Bible Chapel Society, excluding 
schools, church and related uses, to provide a wider mix 
of tenure and uses, more housing units, and to identify the 
location of the commercial centre in the community. 

The Director of Planning and Supervisor of Properties jointly 
recommend that Alternative 2 be approved and that they negotiate 
with the Hudson's Bay Company subject to acceptable financial 
return to the City, suitable design and community support. 


cont 'd . 
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Clause No. 4 cont'd : 

The Director of Planning also believes it is essential to 
undertake a comprehensive design approach to integrate the housing 
and commercial components with each other and to protect adjacent 
housing, therefore, it is proposed that a co-ordinating architect 
be engaged by the City to prepare a conceptual design to guide 
future development on the subject site. 

The Property Endowment Fund Board at its meeting on October 19, 
1979 endorsed the recommendation of the Director of Planning and 
Supervisor of Properties. 

The Committee noted that the Champlain Heights Planning 
Advisory Committee would be considering this report and their 
input should be obtained. 

After discussion, the Committee, 

RECOMMENDED 


B, 


THAT Council approve Alternative 2 subject to satisfactory 
negotiations as generally outlined in the report of the 
City Manager dated October 19, 1979. 

THAT the Supervisor of Properties and Director of 
Planning be instructed to negotiate with representatives 
of the Hudson's Bay Company and report back to Council 
within six months. 


* * * * 


The meeting adjourned at approximately 2:25 p.m. 


* * * * 
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November 1, 1979 


A meeting of the Standing Committee of Council on 
Transportation was held on Thursday, November 1, 1979, in the 
No. 1 Committee Room, third floor. City Hall, at approximately 
3:30 p.m. 

PRESENT: Alderman W. Kennedy, Chairman 

Alderman D. Bellamy 
Alderman H. Boyce 
Alderman M. Harcourt 
Alderman H. Rankin 

COMMITTEE CLEI«: J. Thomas 


The minutes of the meeting of October 18, 1979, were 
adopted. 


1. Pedestrian Crossing Conditions on 
Hastings Street at Kamloops Street 

Consideration of the City Manager's Report dated October 23, 
1979, dealing with an application for a traffic signal at the 
intersection of Hastings and Kamloops Streets, was deferred to the 
next meeting at the request of representatives of the Hastings 
Chamber of Commerce. 


RECOMMENDATION 


2. Review of Traffic Conditions - Moberley Road 
at Market Hill - False Creek, Area 6, Phase I 

In a City Manager's Report dated October 19, 1979 (circulated) 
the City Engineer reviewed a request from the False Creek Develop- 
ment Consultant that additional temporary parking be permitted on 
Moberley Road adjacent to Market Hill. 

The report addressed the request in the context of the False 
Creek traffic plan and existing traffic conditions on the Moberley 
Road section of False Creek. The False Creek Development Consult- 
ant recommended 10 additional parking spaces be provided as follows: 
three parking stalls in the indented loading zone on the north side 
of Moberley for evening parking, and seven on the south side of 
Moberley on a temporary basis, pending completion of the Heather 
parking structure. 

The City Engineer concluded the request should not be approved 
as it would not be consisten t with current City policies which 
placed emphasis on pedestrians and encouraged maximum diversion 
from the private automobile. The City Engineer also recommended 
that additional parking be encouraged on the presently under- 
utilized Johnston's parking lot, off 6th Avenue, by upgrading 
information signing on the lot. 
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Clause 2 continued 


The Assistant City Engineer, Traffic Division, and Mr. E.D. 
Sutcliffe, False Creek Development Consultant, briefly addressed 
the Committee and discussed aspects of the report pertinent to 
their respective positions on this matter. 

RECOMMENDED 

THAT ten (10) on-street parking spaces requested by 
the False Creek Development Consultant be approved on 
a temporary basis pending completion of the Heather 
parking structure. 


3 . Level Crossings on B.C. Hydro Railway 

In accordance with a City Council instruction that an 
investigation be conducted of traffic safety conditions on level 
crossings of the B.C. Hydro Railway from False Creek to Marpole, 
the City Manager submitted for consideration a report dated 
October 18, 1979 (on file) , in which the City Engineer examined 
current crossing conditions and recommended locations where 
additional crossing protection should be considered. 

The report examined the various types, of control provided 
at the 38 at-grade crossings on the Marpole branch of the B.C. 
Hydro Railway Line extending from False Creek to the Eraser River. 
The report noted traffic volumes ranged from lightly travelled 
residential streets and lanes to major arterials such as Broadway 
and Burrard. The six to twelve trains using the line each day 
had maximum speeds of 16 km/h in the section from False Creek to 
16th Avenue, and 32 km/h from 16th Avenue to the Eraser River. 

The Railway had recently requested an upgrading of the 
crossing protection at several intersections and the elimination 
of crossings entirely at a number of other locations. Based on an 
evaluation of present conditions, the City Engineer recommended 
automatic protection devices be installed at five locations; 
however, following detailed examination of the locations requested 
closed by the Railway, the City Engineer recommended that they not 
be closed in view of the service and access needs of the area, low 
traffic volumes and train activity and limited accident history. 
These recommendations had been reviewed by B.C. Hydro staff who were 
in agreement. 

The report also noted in order to provide the automatic 
protection devices, it would be necessary to make application to 
the Canadian Transportation Commission. The CTC representatives 
had indicated up to 80 percent of the cost would come from the 
Railway Grade Crossing Fund, percent from the Railway Company, 
leaving 12^5 percent (approximately $25,000) as the City's share to 
be met from the 1980 Traffic Control Reserve Fund. Indications 
were that the CTC would favourably consider a funding request. 

During discussion, a Committee member questioned the City 
Manager on the future of the Marpole Line in the event rapid 
transit was introduced on the Arbutus corridor. Mr. Bowers advised 
initial proposals called for a parallel track to service rapid 
transit. 


RECOMMENDED 


A. THAT automatic railway crossing protection on the 
Arbutus corridor railway be requested at: 

1) Fir Street - 5th Avenue 

2) 4th Avenue 

3) 3rd Avenue 

4) 37th Avenue 

5) 57th Avenue 
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B. THAT the Director of Legal Services be instructed 
to apply to the CTC for automatic crossing 
protection at these locations and a contribution 
towards cost of installation; 

C. THAT the City Engineer be authorized to sign 
plans on behalf of the City; 

D. THAT the amount of $25,000 be included in the 1980 
signal program submission from the Traffic Control 
Reserve Fund. 


4. Analysis of Left-turn Options at Signalized 
Intersections 


On February 13, 1979, City Council approved a recommendation 
of the Transportation Committee that the following motion be 
referred to the City Engineer for study and report back: 

"THAT WHEREAS most, if not all, main thoroughfares 
of the City of Vancouver are at full capacity in 
both the morning and the evening rush hours; 

AND WHEREAS many of the thoroughfares of the City of 
Vancouver are controlled by a network of traffic 
signals ; 

AND WHEREAS major delays and tie-ups are resulting 
from motorists attempting left hand turns in these 
said rush hours; 

THEREFORE BE IT RESOLVED THAT the Traffic Engineering 
Department be instructed to launch a programme that 
will lead to a full implementation of 'no left hand 
turns' at traffic control intersections in the morning 
and the evening rush hours, that is 7 to 9 a.m. or 
4 to 6 p.m., except at those intersections where left 
hand lanes or advance left hand signals exist." 

In a Manager's Report dated October 11, 1979 (on file), the 
City Engineer reported on his study of presentpractices regard- 
ing the 83 turn prohibitions which exist at 286 locations in the 
City and examined the types of solutions available to solve 
problems created by left turning traffic. 

The report noted several intersections had been reviewed as 
a result of the Council's motion and examples of typical solutions 
were presented for the following intersections: 

Commercial at 1st Avenue 
Victoria at 12th Avenue 
Nanaimo at Hastings Street 
Main at 12th Avenue 

The Department believed that the existing strategy of 
providing for left turns wherever possible and prohibiting them 
only when no alternate course was available was the most workable 
approach. Improvement in the problems caused by left turning 
vehicles could be overcome by: 

a) Signal timing changes 

b) Addition of a flashing green arrow 

c) Parking prohibitions in the vicinity of the intersection 
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d) Painted left turn bays 

e) Construction of left turn bays 

f) A left turn prohibition. 

An upgraded signal inter-connection system as part of an 
overall traffic management scheme would help in reducing capacity 
problems and therefore assist left turning movements. 

The City Engineer recommended: 

A. That the City continue with the policy of banning left 
turns only at intersections which clearly benefit from 
this action without detrimentally affecting adjacent 
local streets and where other methods described above 
are not effective. 

B. That the City Engineer continue to evaluate signalized 
intersections for left turn problems with the imple- 
mentation of appropriate solut ions such as signal 
timing changes, flashing green arrows, left turn bays, 
parking bans or prohibitions as needed. 

During discussion, members of the Committee referred to 
various locations where traffic flow was impeded by left turns. 
The City Engineer was requested to examine particularly the east 
side of the City and the intersections of 41st and Granville, 
and Broadway and Cambie . 

Mr. D. Rudberg, Assistant City Engineer, Traffic Division, 
commented the simple solution would be to ban peak hour on- street 
parking in the vicinity of major intersections, however, this 
move would not be supported by local business . 

RECOMMENDED 

THAT the City Manager's Report dated October 11, 1979, 
be received for information. 


* * * * * 


The meeting adjourned at approximately 4:00 p.m. 
FOR COUK CiL ACIIOM SEE PAGE{S) ..llC-— 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 

November 1, 1979 


A meeting of the Standing Committee of Council on 
Finance and Administration was held on Thursday, 
November 1, 1979, at 3:30 p.m., in the No. 3 Committee Room, 
Third Floor, City Hall. 

PRESENT: Alderman Puil, Chairman 
Alderman Gerard 
Alderman Ford 
Alderman Little 
Alderman Marzari 

CLERK: G. Harden 


RECOMMENDATIONS 

1. Cultural Grant Request - Polish Friendship 
"Zgoda" Society - $7,910 

The Committee considered a Manager's Report dated 
October 18, 1979 (previously circulated) wherein the Director 
of Social Planning reported on the Polish Friendship "Zgoda" 
Society's request for $7,910 from the City to support a year 
of activities for their "Folk Dance Group". Their perform- 
ances at Community Centres, Senior Citizen Homes, and Festivals 
are free to the public. The individual members volunteer their 
time and efforts and contribute toward costs such as busing, 
music and equipment. The Dance project budget of $7,910 
includes such items as a fee for a dance teacher, costumes for 
Polonaise, bus rentals, books, music and equipment. Civic 
cultural grants are not normally extended to cover these costs 
for amateur arts organizations. The City currently supports 
folkloric activities of numerous groups such as "Zgoda" through 
a block grant of $20,000 to "Folkfest", and with subsidies of 
from $500 to $1,500 to smaller community festival organizations 
who present this type of ethno-cultural activity. 

Messrs. Stanley and Mark Jaworski, Polish Friendship 
Society, attended the meeting and spoke to their request. 

During discussion, the Committee felt it could not 
approve a cultural grant for this group as it would set a 
precedent for all amateur groups to receive cultural grants 
directly rather than through Folkfest. It was suggested that 
they might pursue a grant through a tax exemption and this 
could be investigated with City staff. 

Following further discussion, it was 

RECOMMENDED 

A. THAT no action be taken on the grant request 
of the Polish Friendship "Zgoda" Society. 

B. THAT the City Manager investigate what community 
service component this organization is providing 
to citizens and report back on its eligibility 
for receiving a grant, including tax exemption. 
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2. Request of Vancouver Neurological Centre for a Grant 
Relating to Building Alterations at 3812 Osier Street 

The Committee considered a Manager's Report dated 
October 18, 1979 (previously circulated) wherein the Director 
of Finance reported on a letter from the Vancouver Neuro- 
logical Centre as follows: 

"Relative to renovations the B.C. Neurological Group 
Homes Society had to make at the above address, the 
Society incurred extra expenses in the amount of 
$1,785.00 to satisfy various inspecting departments. 
These extra costs involved changes required after 
the plans had been approved, development and building 
permits acquired, tenders opened and a contract let. 
The extras involved primarily the Health and Fire 
Departments and are as follows: 

Supply and apply gypsum board to walls surrounding 
basement stairwell complete with all necessary 
framing and backing $ 95.00 

Supply and install stair handrail from lower 

landing to basement floor level $ 45.00 

Supply and install smoke detectors in hallways 
in accordance with instructions from the Fire 
Marshal's Office $550.00 

Install lavatory basin, light and fan in 

basement $770.00 

Framing, gyproc, shelving and painting in 

food storage room $325.00 

We would appreciate your consideration for reimburse- 
ment to the Society of $1,785.00 from the City as it 
is an overrun in costs not taken into consideration 
while finalizing financing arrangements." 

Mr. T.W. Meredith, Vancouver Neurological Centre, attended 
the meeting and stated that the costs of the changes would have 
been included in the mortgage from Central Mortgage and Housing 
Corporation if the Centre had been notified of the changes prior 
to finalization of the mortgage. 

The Committee questioned staff and it was determined that 
the usual administrative procedure had not been followed 
whereby all changes required to meet City by-laws are forwarded 
to the applicant at the time the development permit is approved. 

The Director of Finance stated that, in his opinion, even 
if various City inspectional staff could be faulted and could 
be said to have demanded legitimate but after the fact 
corrections or further alterations, the City could not in any 
way support the idea that it would be responsible for paying 
the cost. 

The Comptroller of Budgets and Research advises that, if 
Council approves this grant request, the source of funding 
will be Contingency Reserve. 

Following further discussion, it was 

RECOMMENDED 

THAT the City Council approve a grant of $1,785 to 
the Vancouver Neurological Centre. 
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Clause 3 Continued 

RECOMMENDED that the report of the City Engineer, dated January 5, 
1971, with respect to a parking exemption decal be approved. 


6. Pedestrian Actuated Signal: 

Hastings Street and Jackson Avenue 

In response to a petition from the "Canadian Metropolitan Tenants", 
a request from His Worship the Deputy Mayor and a letter from the 
Coroner's Office, dated December 11, 1970, for a pedestrian signal 
at the intersection of Jackson Avenue and Hastings Street on a 
twenty- four hour basis, the City Engineer reported, under date of 
January 13, 1971. 

The City Engineer advised that his department has completed 
studies in this area which show a recent acceleration in the rate 
of occurrence of pedestrian accidents. 


Street lighting is of a comparatively modern standard. At present 
the intersection has a school crossing signal device which is 
only operable during school hours. 


The City Engineer recommended that a pedestrian actuated signal be 
installed at Jackson Avenue and Hastings Street, and that the sum 
of $4,350.00 be allocated from the Traffic Control Reserve Fund 
for this work. 


RECOMMENDED that the recommendation of the City Engineer, contained 
in his report dated January 13, 1971, be adopted. 


7. Coroner's Jury Recommendation - 
Powell and Princess 


In a communication dated December 10, 1970, the City Coroner 
recommended that the intersection of Powell and Princess 
be re-evaluated by Traffic Authorities, particularly in the light 
of a recent death at this intersection. The Coroner stated that 
witnesses and police officers attending this accident advised that 
lighting in this area was inadequate and should be improved. 


In a communication dated January 15, 1971, the City Engineer advised 
that this location had been reviewed as a result of Mr. Ludvigson's 
death. He stated that street lighting on this section of Powell 
Street was recently improved to a modern level of illumination. 
Therefore it can be assvimed that lighting was not a contributing 
factor in this accident. 


A signal at the intersection of Heatley and Powell, one block to 
the east, provides regular gaps in the west bound traffic flow, 
thereby making it relatively easy to negotiate a safe crossing. 
The accident history for this location shows a pedestrian accident 
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3. Licence Fee for Live-aboard Boats 


The Committee considered a Manager's Report dated 
October 1, 1979 (previously circulated) wherein the Director 
of Finance reported on licence fees for live-aboard boats, 
and gives background information and suggested increase in 
fee schedule for 1980 as follows: 

"To incorporate the increases in taxes for 1978 and 1979, as 
directed by Council, an increase of 4.5% in the live-aboard 
licence fee is required. The resulting fees are shown below: 

1979 Proposed 1980 Increase Over 

Length of Boat Licence Fee Licence Fee Current Fee 


0' - 

21' 

$243.00 

$254.00 

$11.00 

21' - 

30' 

283.00 

296. 00 

13. 00 

31' - 

39' 

345.00 

361. 00 

16.00 

40' + 


425. 00 

444.00 

19.00 


Average Change in 
Fee over prior 

year's fee 22% 4.5% 


These changes would result in the average live-aboard boat 
owner paying a $361.00 licence fee. By way of comparison, 
the average single family residence paid total taxes of 
$968.00 ($588.00, net of home owner grant)." 

The current live-aboard licence fee was set by Council in 

1978 based on 1977 costs. At that time. Council recommended 

that the 1979 review reflect tax increases for 1978 and 1979. ^ 

On this basis, a 4.5 percent increase in licence fees is 

recommended, which would result in an average increase of $16. 


Following discussion, it was 


RECOMMENDED 


A. THAT the 1980 fee schedule be as follows (based 
on a 1979 cost base) : 

Length of Boat 

(Lineal Feet) Annual Fee 

0' - 21.9' $254.00 

22.0' - 30.9' 296.00 

31.0' - 39.9' 361.00 

40.0'+ 444.00 

B. THAT this fee schedule be revised annually in 
the future. 

C. THAT the Director of Legal Services be directed 
to revise the License By-law to reflect the 
1980 fee schedule for live-aboard licences. 


******************** 

The meeting adjourned at approximately 4:30 p.m. 
******************** 


fOR COUNCIL ACTION SEE PAGEfS) .HL. 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


NOVEMBER 8, 1979 


A meeting of the Standing Committee of Council on Community Services 
was held on Thursday, November 8, 1979, in Committee Room No. 1, 
Third Floor, City Hall, at approximately 1:30 P.M. 


PRESENT: Alderman Rankin, Chairman 
Alderman Bellamy 
Alderman Little 
Alderman Marzari 

ABSENT : Alderman Gerard 

COMMITTEE CLERK: H. Dickson 


Recorded Vote 

Unless otherwise indicated, votes of the Committee on all items 
are unanimous . 


RECOMMENDATION AND CONSIDERATION 

1 . Liquor Store at Main and Hastings Streets 

The Community Services Committee earlier this year considered 
a Manager's report in which the Director of Social Planning and the 
Chief Constable reported on progress toward improving the situation 
at the Main and Hastings Streets liquor store, and on September 11, 
1979, Council approved a recommendation from the Committee that the 
Chief Constable report his reaction and any recommendations he may 
have on the Committee's proposal to ask Provincial authorities to 
close or relocate this particular liquor store. 

The Committee had before it a Manager's report dated October 
12, 1979, in which the Director of Social Planning and the Chief 
Constable reported that while some improvements have been observed, 
problems still exist such as high sales of fortified wine, bottles 
strewn throughout the area, large numbers of intoxicated persons 
around the store, an increase in liquor related crimes and a large 
number of arrests in the area. 

The report explained Social Planning staff met with Mr. Stan 
Dubas, Director of Management Services of the Liquor Distribution 
Branch who indicated the Branch is not willing to close the store, 
that the Branch agrees there are problems surrounding the store 
and the Branch is willing to take certain steps towards an improve- 
ment in the situation. 

The report outlined the following steps which the Branch 
intends to undertake: 

"a) Until now the store has been selling to hotels, 
and fills mail orders and coastal agency orders. 
The store will no longer provide services to any- 
one except customers in the area. Mr. Dubas 
indicates that this will reduce the sales from 
that store from $3 million to $1,5000,000. They 
plan, however to keep on the existing number of 
staff so that the staff will have more time to 
deal with existing customers. 


Continued 
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Clause No. 1 Continued 

"b) The Branch has been in contact with the Attorney- 
General's Department in order to set up training 
programs for the staff. These programs will be 
geared to assist staff in working with intoxicated 
and aggressive customers. 

"c) The Branch will hire a qualified security officer 
who will maintain order in the store and act as 
liaison with the community. 

"d) The Branch will utilize its own staff to clean up 
bottles in the area. 

"e) The Branch will carry out a marketing survey to 

identify the types of customer and types of liquor 
purchased. The Social Planning Department questioned 
the sale of Caravelle wine, a fortified wine. Mr. 
Dubas reports an increase in price will take place 
shortly and this may affect the sales of this 
particular product. He has also indicated that the 
Branch is willing to look at the effect of the sale 
of this item on local residents in the Downtown 
Eastside . 

"f) Finally, and perhaps most importantly, Mr. Dubas 

indicated his organization is willing to meet with 
the Vancouver Police Department and the Social 
Planning Department on a regular basis to discuss 
the problems of the store at Main and Hastings. " 


The Manager's report concluded with recommendations from 
the Director of Social Planning and the Chief Constable that 
they report back in six months on the impact of the proposed 
changes and that Council request the Liquor Branch to discuss 
plans for future stores with City officials prior to decisions 
being made regarding location. 

Mr. Stan Dubas, Ms. R. Shearer of the Social Planning Depart- 
ment and representatives of Downtown Eastside Residents Association 
appeared before the Committee on this matter. 

During consideration some members expressed a desire to have 
the liquor store closed or relocated while others felt relocation 
would mean the problems associated with the store would also be 
relocated . 

The Committee noted the Liquor Branch intends to conduct a 
marketing survey to identify the types of customers and types of 
liquor purchased, and the Committee expressed an interest in 
receiving a copy of the findings. 

Representatives of the Downtown Eastside Residents' Associa- 
tion said they would prefer to see the store closed and pointed 
out customers in the store are sometimes buying for intoxicated 
persons who remain outside. 

Mr. Dubas responded that the Branch is serious in its 
endeavours to improve the situation; that it will police the 
operation carefully to ensure liquor is not being sold to 
inebriated persons, but he pointed out the staff can only stop 
the sale of liquor to persons within the store. 


Continued 
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Clause No. 1 Continued 

Following further discussion, it was 
RECOMMENDED 

THAT the Liquor Control & Licensing Branch be 
requested to provide a copy of its market survey 
of the Hastings and Main Streets liquor store to 
City Council's Community Services Committee. 


A recommendation 

THAT the Minister of Consumer Affairs be requested 
by City Council to close the Main and Hastings 
Streets liquor store 

resulted in a TIE vote and is therefore submitted for Council's 
CONSIDERATION. 

(Aldermen Bellamy and Rankin opposed.) 


RECOMMENDATION 

2 . Care of Chronic Alcoholics 

City Council on August 14, 1979, approved a number of recom- 
mendations from the Community Services Committee regarding the 
continuing problem of chronic alcoholics in the Downtown area 
and requested the City Manager to contact Provincial Government 
departments to determine areas of responsibility in this matter 
for report back to the Community Services Committee. 

The Committee considered a Manager's report dated October 24, 
1979 in which he reported his efforts to set up meetings with 
Provincial representatives to discuss responsibilities for chronic 
alcoholics have not been successful. 

No reply has been received from the Minister of Human Resources, 
the Minister of Health replied priorities for the alcohol and drug 
program are under review and any such meeting should be deferred 
until after the New Year, while the Attorney-General agreed 
to a meeting and designated Mr. Robert Aldcorn as his representa- 
tive . 

The City Manager reported these replies to the Committee 
for information and to seek further direction. 

The Committee expressed disappointment and frustration over 
the three Ministers' reticence about this serious problem and 
stressed that any meeting should not be with Ministerial repre- 
sentatives; that the Ministers themselves should be asked to 
discuss the problem with the City. 

Delaying discussions until the New Year as proposed by the 
Minister of Health will not resolve the problem, the Committee 
felt, but it reluctantly conceded the City will apparently have 
to wait until January. It was felt the City should press for a 
response from the Minister of Human Resources, should advise the 
Attorney-General that he and not his representative should meet 
with the City, and that all three Ministers be advised the City 
wishes to meet with them no later than January 15, 1980. 


Continued . . . 
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It was 
RECOMMENDED 

THAT the City Manager continue to press for a 
meeting with the Attorney-General, the Minister 
of Health and the Minister of Human Resources to 
discuss the problems of care for chronic alcoholics 
and that such meeting be held no later than 
January 15, 1980. 


3 . Review of Admitting Policies of Cordova House 

In January of this year the Committee briefly considered the 
admitting policies of Cordova House and requested the Director of 
Civic Buildings report further after the appointment of a perma- 
nent administrator of Cordova House. 

The Committee considered a Manager's report dated October 26, 
1979, in which the Director of Civic Buildings advised admitting 
policies are the same as outlined in the report considered by the 
Committee in January but additional information was contained in 
the latest report. 

Appearing before the Committee on this matter were the 
Director of Civic Buildings and the Assistant Director of the 
Non-Revenue Housing Division. 

During discussion the Committee noted from the Manager's 
report there are sixty-six residents at Cordova House, 35 of 
them younger residents with chemical dependencies, 10 who are 
over 65 years old who display disruptive behaviour and 21 with 
psychiatric problems. The report stated approximately one-third 
of the residents from all groups will require Cordova House for 
an indefinite period. 

It was explained that persons living in Cordova House are 
those who cannot live anywhere else, the so-called "hard to 
house", and that while some can be rehabilitated and moved out 
of Cordova House, new persons move in as soon as there are 
vacancies . 

The Committee and Mr. Bruce Eriksen of the Downtown Eastside 
Residents' Association inquired about rehabilitative measures 
provided the residents and the Assistant Director of Non-Revenue 
Housing explained a variety of community resources are utilized 
but most of the residents have been through all types of rehabi- 
litative measures on numerous occasions. Alcohol has been provided 
to some residents on a controlled basis with limited success as a 
means to prevent residents from becoming intoxicated outside the 
House . 

Following discussion, it was 
RECOMMENDED 

THAT the Manager's report dated October 26, 1979 
on the admitting policies of Cordova House be 
received . 


Continued 
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4 . Native Street Workers Project - Grant Appeal 

City Council on March 6, 1979, when considering a report 
from the Community Services Committee on grant applications, 
passed a motion that no grants be made to certain organizations, 
among them the Native Street Workers Project. 

On April 24, 1979, Council heard an appeal from Mr. E. R. 
Ducharme of the Native Street Workers Project and passed the 
following motion: 

"THAT consideration of the grant appeal by the 
Native Street Workers Project be deferred until 
after the Provincial Election at which time the 
Mayor discuss funding of this project with the 
Minister of Human Resources." 

In a letter dated October 4, 1979, Provincial Human Resources 
Minister Grace McCarthy reported the Ministry is "not able to 
pick up on the funding for this project". 

Council considered the Human Resources Minister's letter on 
October 30, 1979 and referred the matter back to the Community 
Services Committee for further consideration. 

Attempts to contact a representative of the Native Street 
Workers Project were unsuccessful, but the Deputy Director of 
Social Planning was in attendance for this matter. 

During consideration the Committee felt that a street 
workers program for Native people is required, particularly in 
the Downtown Eastside and that such a program could possibly 
be operated from the new Indian Friendship Centre planned at 
1607 East Hastings Street. 

In response to a query, the Deputy Director of Social Plan- 
ning replied the new Indian Friendship Centre probably will not 
be opened for at least one year. 

Following discussion, it was 

RECOMMENDED 

THAT the Director of Social Planning report to the 
Community Services Committee in three months on 
the feasibility of incorporating a Native street 
workers outreach program into the new Indian Friend- 
ship Centre at 1607 East Hastings Street. 


5. Downtown Housing Implementation Committee - 
Second Report 

The Committee on November 1, 1979, heard briefly from the 
Chairman of the Downtown Housing Implementation Committee 
(Mr. D. Purdy of Social Planning) and from Ms. Jean Swanson of 
Downtown Eastside Residents' Association in connection with a 
City Manager's report dated October 5, 1979, containing a detailed 
and comprehensive report from the DHIC on measures to improve 
standards of housing in the Downtown Eastside. 

Time did not permit a full discussion of the report on 
November 1st and it was deferred to this date. 
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Appearing before the Committee on this matter were Mr. D. 
Purdy as Chairman of the Downtown Housing Implementation Committee, 
the Director of Permits & Licenses and a member of his staff, and 
the Director of Legal Services. Also appearing were Mr. Bruce 
Eriksen and Ms. Jean Swanson of Downtown Eastside Residents' 
Association . 

Ms. Swanson spoke to the Manager's report, reiterating her 
comments at the November 1st meeting that greater effort should 
be made toward the provision of new housing and copies of a letter 
dated November 7, 1979 from her were distributed to the Committee 
members . 

Ms. Swanson 's letter concluded with the following recommenda- 
tions : 

a) The City should reactivate the City Housing 
Corporation to work for new housing in the 
Downtown Eastside. 

b) The City should co-operate with the Greater 
Vancouver Housing Corporate and donate one lot 
plus the remaining Downtown Eastside NIP money 
for a small low cost housing development. 

c) The City should not use the new Lodging House 
Standard of Maintenance By-law to "negotiate" 
and "persuade". Owners and operators should be 
charged with infractions, or the City should do 
the repair work itself and charge it to the 
owner . 

d) the City should make strong recommendations to 
the Provincial Government to begin participating 
again in rent subsidies for tenants of public 
housing, or housing sponsored by non-profit 
groups . 

In her address to the Committee, Ms. Swanson pointed out the 
Hildon Hote] , on September 18, 1979, was ordered closed by City 
Council yet it is still renting rooms and the elevator is broken. 

Mr. Eriksen said that despite years of effort by the City, 
many sub-standard hotels and rooming houses continue to operate. 

Mr. Purdy responded that the aims of the DHIC are the same as 
those of D.E.R.A., but the main objective at present is to adopt a 
new housing program, including a new by-law, a draft of which was 
appended to the Manager's report (copy on file in City Clerk's 
office) , prescribing standards for the maintenance and occupancy 
of property within the City. 

Mr. Purdy said the scope of the previous by-law was limited, 
that the new one will improve the liveability of buildings, that 
an owner will be told precisely what is required and if he is not 
willing to upgrade, he could either convert to office use or 
appear before the Community Services Committee. 

VuJiLnQ dAMtUuS>i>loYi, tkz ComMjtttt 6tAa>6zd Ae.vz^l tmu that thtfie. 
ikould fae no mgotZcution oK pzuuucuion oi btulding owmu in attmpti, to 
mafee tkzm upgnada thoAH. pKtmUa>; that pKavlouJi potidaji oi Council vjhich 
oJULomd ion. nzgotcaZion n-uultzd in a. "wi!>hy-m4>hy" homing anioKtzmtnt 
pnjogHjoxn and that a& a fiuult, nmtfwui^ buildings in thz "Domtom lajbtbido. 
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Following in this vein, the Committee noted comments in 
the Manager's report, which point out that in the first DHIC 
report Council authorized the Director of Permits & Licenses to 
exercise discretion in enforcing by-laws which fall under his 
jurisdiction and that if a landlord is unsuccessful in his negotia- 
tions with the Director of Permits & Licenses, it is proposed that 
as a last resort the landlord has a right of appeal to the Downtown 
Housing Implementation Committee. 

The Committee took exception to this procedure, reiterating 
there should be no negotiation and making it clear that no staff 
committee should be placed in a position of negotiating the enforce- 
ment of City by-laws with citizens. If there is to be any negotia- 
tion at all, it should be with the Community Services Committee. 

The Committee advised the Directors of Social Planning and 
Permits & Licenses that their role should be to issue orders to 
building owners to comply with City regulations and to issue a 
time schedule for compliance with by-laws. 

The Committee felt the provision of a timetable for each 
building which does not meet all City regulations should be 
incorporated into any recommendations the Committee makes to 
Council in order that the timetable procedure becomes City policy. 

The Committee also stressed that this new timetable approach 
to by-law enforcement MUST provide for a much shorter time by which 
buildings must comply than has been permitted in the past. 

The Committee also felt the progress of each building owner 
in maintaining the timetable of improvements should be reported 
regularly to the Community Services Committee as was done by 
Fire By-law inspectors with the Hotel Vancouver's major upgrading 
program to meet new fire regulations. 

Following discussion, it was 

RECOMMENDED 

THAT recommendations 1 to 7, with the exception of 
3/ of the Downtown Housing Implementation Committee, 
reading as follows, be approved: 

A. The draft Standards of Maintenance By-law be made 
available to public and special interest groups 

for review and comments within 60 days of the matter 
being considered by City Council; and that the 
comments be considered by the staff Downtown Hous- 
ing Implementation Committee before the by-law is 
submitted to Council for approval in January 1980. 

B. Reports to Community Services Committee pertaining 
to the operation, management, and condition of 
businesses and rooms in Downtown Core Area hotels 
and rooming houses, originating from Fire, Health, 
Permits & Licenses, Planning, Police, or Social Plan- 
ning Department, be circulated to the other Civic 
Departments noted herein for their comment and con- 
currence prior to the report being forwarded to 
Committee for consideration; and further, that this 
be the responsibility of the department originating 
the report. 
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C. Council instruct the Director of Planning to 
make application to amend Sections 10.19 and 
10.20 of the Zoning and Development By-law, to 
conform with the minimum unit size and occupancy 
regulations for sleeping and housekeeping units 
of the proposed Standards of Maintenance By-law. 

D. Council instruct the Director of Planning to 
report back on the appropriate amendments to 
the Guidelines and District Schedules of the 
Core Area zoning districts, with respect to set- 
backs for new development adjacent to existing 
buildings with perimeter light wells. 

E. Options for accommodating hard to house tenants 
living in the downtown core area, as proposed in 
the Manager's report dated October 5, 1979, be 
examined for future report to the Community 
Services Committee. 

F. Council approve an additional Clerk Typist II 
position for the Permits & Licenses Department 
for two years beginning January 1st, 1980. 

Further 

G. THAT work timetables for compliance with all 
City building regulations be established by 
City inspectors for each building and progress 
reports on these timetables be circulated to 
the Community Services Committee quarterly. 

And 

H. THAT the Downtown Housing Implementation Committee 
report to the Community Services Committee on the 
role and costs of a City housing expeditor whose 
purpose would be the development of new housing in 
conjunction with the Greater Vancouver Housing 
Corporation . 


CONSIDERATION 

6. Hildon Hotel, 50 West Cordova Street - 
Non-Compliance with City Closure Order 

During discussion by the Committee of the second report of 
the Downtown Housing Implementation Committee, it was reported 
the Hildon Hotel, 50 West Cordova Street, which City Council 
on September 18, 1979, ordered closed, remains open and operating 

In explanation, the Director of Legal Services stated 
the operator's lawyers have issued a writ to quash the City 
closure order. 

The Committee considered whether it should recommend Council 
suspend the business license for the beer parlour in the hotel as 
the operation of the beer parlour is conditional on the operator 
maintaining a certain number of room rentals, and it was felt the 
lodging house operation should comply with City regulations if 
the beer parlour is operating. 
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Following further discussion, a recommendation 

THAT City Council request the Liquor Control & 
Licensing Branch to suspend the liquor license 
of the Hildon Hotel beer parlour 

resulted in a TIE vote and is therefore submitted for Council's 
CONSIDERATION. 


(Aldermen Bellamy and Little opposed.) 


The meeting adjourned at approximately 3:35 P.M. 


* * * * * 


Foa council ACvicH sin FACE(i)J'^..l:i.3^ 
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Official Traffic Commission January 25. 1971 

Clause 7 Continued 

incidence of approximately one per year over the past five years, 
most having occurred during the late evening period and indicating 
alcohol as a contributing factor. 


712 


A marked crosswalk, as the Jury suggested, is not a safety device 
to warn motorists, but merely a means of encouraging pedestrians 
to a common crossing point in heavy pedestrian areas. Pedestrian 
crossing activity at this location is relatively light and a marked 
crosswalk would not normally be provided under present policy. 


The City Engineer recommended that further control measures not be 
implemented at the intersection of Powell Street and Princess 
Avenue at this time. 


RECOMMENDED that the report of the City Engineer, dated January 
15, 1971 , be adopted. 


The meeting adjourned at approximately 2:50 p.m. 


* -x- * * * * 


FOR ADOPTION SEE PAGE(S) k7.Q. 


463 


REPORT TO COUNCIL 



STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


NOVEMBER 8, 1979 


A meeting of the Standing Committee of Council on Planning 
and Development was held in the No. 2 Committee Room, Third Floor, 
City Hall, on Thursday, November 8, 1979 at approximately 1:40 p.m. 


PRESENT 


Alderman Boyce 
(Chairman, Item 1) 

Alderman Harcourt 
(Chairman, Items 2-3) 

Alderman Ford 

Alderman Kennedy 

Alderman Puil 


CLERK TO THE 
COMMITTEE 


M, 


Cross 


RECOMMENDATIONS 


1 . City Demolition Policy 

The Committee considered a report of the City Manager dated 
October 25, 1979 (on file in the City Clerk's Office). In the 
report the Director of Planning advised that in November, 1975, 
Council passed Subsection 10.12 of the Zoning and Development 
By-law to regulate demolition of residential structures, requiring 
that a Development Permit be obtained for demolition of a building. 
When this involves demolition of residential rental accommodation. 
Subsection 10.12 further states that 'the Director of Planning 
may refuse to issue the permit for demolition where there is no 
Development Permit for redevelopment of the site, and where he is 
not satisfied that working drawings for a Building Permit in 
connection with such a Development Permit have been filed and 
are 50 percent complete'. 

The Director of Planning has monitored the impacts of the 
demolition controls and reported to Council in August, 1977, and 
again in April, 1979, on the impact of the By-law. This report 
briefly summarizes demolition control activities to date and 
recommends clarification of the present By-law. 

Dr. A. McAfee, Housing Planner, briefly outlined the analysis 
of demolition activities in the City since 1977 noting: 

- demolition amount, unit type and location 

- causes and effects of demolition 

- positive and negative effects of the By-law 

The report suggests several alternatives for altering the 
By-law and outlines the consequences of each alternative. 

In the report the Director of Planning recommended that 
Subsection 10.12 of the Zoning and Development By-law be retained 
and that several guidelines be adopted to provide guidance to 
the Director of Planning when approving applications for demolition 
of residential rental buildings. 

The City Manager noted the concerns of the Director of Planning 
which led him to recommend modification of the By-law Section, 


cont 'd. . . . 
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rather than its elimination. However, in view of the modest 
impact of the By-law provision, and Council's concern to deregulate 
where possible, the City Manager submitted for consideration the 
choice between: 

A) Approval of the recommendations of the Director of Planning, 
which refine the application of the demolition control 
provisions in the By-law; 

and B) Instructing the Director of Planning to make application 

to amend Section 10.12 of the Zoning and Development By-law 
to remove the limitations on the demolition of residential 
rental accommodation before the issuance of a development 
permit for the redevelopment of the property. 

Dr. McAfee suggested to the Committee that this matter should 
be deferred until the reports on housing are before Council, 
probably November 27th. 

Mr. K. Dobell, Deputy City Manager, advised that there had 
been considerable pressure from some Council members to bring this 
matter forward as soon as possible. 

The Chairman noted that Council on November 6th had instructed 
that a delegation from the Downtown Eastside Residents' Association 
be heard at the Planning and Development Committee. Mr. B. Eriksen 
agreed to be heard at the Council meeting when the housing reports 
are considered. 

After discussion, the Committee, 

RECOMMENDED 

THAT the City Manager's report dated October 25, 1979 be 
deferred to the evening session of the Council meeting 
of November 27th when the housing reports are considered, 
at which time delegations will be heard. 

2 . City Policy on Agricultural Land Reserves 

The Committee considered a report of the City Manager dated 
October 31, 1979 (on file in the City Clerk's Office) in which the 
Director of Planning reports: 


"There has been considerable attention given in recent months to applications 
to remove large tracts of land from the Agricultural Land Reserve in the 
Fraser Valley. Very little 'reserve' land exists within the City of Vancouver 
but what does exist outside the City in the Lower Mainland and elsewhere in 
the Province, is of utmost importance to the existing and future population 
of our city. We believe that it would serve the interests of the citizens of 
Vancouver to formally confirm support for the principles of the Provincial 
Agricultural Land Coimiission Act and the preservation of the Agricultural 
Land Reserve. " 

The report concludes with six positions with respect to 
preservation of farmland, the process of Appeal to the Environment 
and Land Use Committee and the accountability of the body responsible 
in the final decision in an application to add or delete land from 
the Agricultural Land Reserve. 

The six positions are: 


cont'd. 
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1. The primary criterion for evaluating applications for 
release of undeveloped or under-developed land from the 
Agricultural Land Reserve be the capability of that land 
for agriculture pursuits as determined by the B.C. Land 
Commission and that the B.C. Land Commission base Its 
decisions solely on that criterion. 

2. Secondary considerations, such as potential or the 
capability of land for other urban uses, should only be 
considered in the case of appeals to the Environment 
and Land Use Committee of the Provincial Cabinet. 

3. The B.C. Land Commission should only grant leave to appeal 
Its decisions where. In its opinion, land has marginal or 
questionable potential for agricultural use. 

4. In cases where the B.C. Land Commission refuses leave to 
appeal but leave is granted by the Minister of Environment, 
the Minister should demonstrate his reasons for believing 
that the land has marginal or questionable potential for 
agricultural use. 

5. The Environment and Land Use Committee should consider 
secondary factors in appeal cases but should place 
considerable attention on demonstrated need for the land 
for alternative uses due to a lack of appropriately zoned, 
non-ALR land elsewhere in the economic or demographic region 
and externalities which could entail from the proposed 
development. 

6. The B.C. Land Coninission and the Environment and Land Use 
Committee of the Provincial Cabinet should be fully accountable 
for their decisions by issuing statements of public record 
documenting Information available and upon which their 
decisions are made. 


The Director of Planning recommended that in recognition of 
the existing and potentially increased food demands from a limited 
land resource, the benefits of preserving open space and curtailing 
urban sprawl, and the potential of utilizing existing urban areas 
for further urban expansion. City Council: 

- Support the principles of the Agricultural Land 
Commission Act and preservation of farmland through 
the Agriculture Land Reserve; 

- Adopt the six points outlined above; and 

- Convey this position to the following bodies: 

Provincial Secretary 
Minister of Environment 
Minister of Municipal Affairs 

Greater Vancouver Regional District and members 
Central Fraser Valley Regional District and members 
Dewdney-Allouette Regional District and members 
Fraser-Cheam Regional District and members 
Union of B.C. Municipalities. 

The City Manager noted that in his opinion: 


cont 'd. . . . 
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- Operation of the Land Commission and the maintenance of 
the Agricultural Land Reserve are very important to 
Vancouver; 

- The incidental effect of the Agricultural Land Commission 
Act in controlling urban sprawl does not, in itself, 
justify procedural restrictions; 

The detailed proposals advanced include the recommendation 
that the Commission judge applications and grant leave to 
appeal; this seems to limit the right of the applicant 
considerably . 

The City Manager submitted for consideration the following 
alternatives : 

(a) Approval of the recommendations of the Director of Planning; 

(b) Simply advising the Province of our concern that the 
objectives of the Agricultural Land Commission be achieved; 

(c) No action. 

The Committee were of the opinion that the Province should 
be advised of the City's concerns that the Agricultural Land 
Commission be achieved and that there should be more public 
knowledge with respect to the appeal procedure. 

After discussion, the Committee, 

RECOMMENDED 

THAT the Provincial Government be advised that the City 
of Vancouver is concerned that the objectives of the 
Agricultural Land Commission be achieved; 

THAT the appeal procedure be clarified and made known 
to the public; 

THAT the City's position be conveyed to the following 
bodies : 

Provincial Secretary 
Minister of Environment 
Minister of Municipal Affairs 

Greater Vancouver Regional District and members 
Central Fraser Valley Regional District and members 
Dewdney-Allouette Regional District and members 
Fraser-Cheam Regional District and members 
Union of B.C. Municipalities 

3. Interpretation of the Powers of the Development 
Permit Board (FM-1 District Schedule) 

Council on November 6, 1979, referred a City Manager's Report 
(on file in the City Clerk's Office) on the above subject, to 
the Committee. 

The purpose of the report was to seek Council's opinion on 
the interpretation of the general intent of the FM-1 By-law 
regarding transfer of rights, density increase and adjustment of 
subarea boundaries as proposed by Romses, Kwan (Architects) for 
Narod Developments in Development Permit Application #84491 for 
a total block development bounded by 7th and 8th Avenues 
between Hemlock and Birch Streets. 


cont'd. 
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The report states: 

"The proposal consists of a commercial component (6 storeys) 
and a residential component (79 townhouses) that occupies 
a whole block (240' x 500') bounded by Hemlock, Seventh, 
Eighth and Birch. The site is presently used for car storage. 

The site falls within all 3 sub-areas of the FM-1 Schedule 
which permits varying degrees of commercial uses in buildings 
as follows: 

Up to 50% sub-area 1; up to 15% sub-area 2; and 
up to 100% sub-area 3. 

The applicants wish to collect the commercial density accrued 
on the eastern portion of the site to the western portion 
of the site. Because of the resultant consolidation of 
the commercial uses in the western portion of the site the 
100% commercial use areas increase beyond the sub-area 3. 
The commercial development would cover an area some 150' 
in frontage rather than 100' as shown in sub-area 3. The 
floor space ratio of the commercially covered area would be 
2.2. The F.S.R. over the whole site would be 1.433. The 
maximum permitted F.S.R. is 1.5." 

At the Development Permit Board meeting of October 15, 1979 
the Board considered a memorandum from the Director of Legal 
Services indicating that the transfer of commercial uses and 
boundary adjustment would change the character of the sub-areas 
and is therefore a zoning change. 

The Director of Planning met with the Director of Legal 
Services on October 22, 1979, to clarify the legal implications 
of the proposal. The Director of Legal Services suggested that 
the Director of Planning approach Council to seek guidance in 
the exercise of the powers of the Development Permit Board with 
regard to relaxation in the FM-1 By-law. 

There are two possible interpretations of the intent of the 
FM-1 By-law as far as this mixture of residential and commercial 
uses are concerned: 

- That the intent is to promote small scale development 
throughout and that the amount of permissable 
commercial uses be dispersed with each commercial 
enterprise being relatively small in scale. 

- That the intent is to provide a balance of Commercial 
and Residential uses throughout the FM-1 (Fairview 
Slopes) District, and that, provided that balance is 
maintained, then the Development Permit Board may 
approve a comprehensive development proposal that 

is apparently at variance with the detailed inter- 
pretation as set out above. 

The Development Permit Board seeks Council's direction 
regarding the interpretation of the intent of the FM-1 District 
Schedule and the extent of the discretionary powers of the Board 
with reference to transfer rights, density increase and adjustment 
of sub-area boundaries. 

The Director of Planning, acting in his capacity as Director 
and as Chairman of the Development Permit Board, recommended: 
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That City Council advise the Development Permit Board 
that in view of the general acceptability of the 
concept proposal in Development Permit Application 
#84491 and in view of the fact that the proposal is 
on a consolidated block of property that the proposal 
can be approved subject to such conditions as may be 
appropriate to achieve a satisfactory design solution. 

The City Manager recommended that the foregoing recommendation 
of the Director of Planning be approved. 

The Committee were concerned about height, views and a pos- 
sible precedent in the FM-1 area, i.e. a mirror image on the adjacent 
block. 

Mr. Romses, Romses Kwan, Architects, advised that this is 
a preliminary application. Transferring the commercial to one 
end of the block would allow a much lower profile and relaxed 
kind of relationship between the development and the buildings 
around it, especially the low scale residential development. 
They are prepared to work with view, etc. 

Mr. C. S. Fleming, Director of Legal Services, advised that 
the matter should go to Public Hearing and an application made to 
rezone the site to CD-I to avoid setting a precedence in the FM-1 
District. 

Mr. D. M. Hickley, Associate Director, Central Area, indi- 
cated that another possibility would be to amend the FM-1 By-law. 

The Chairman noted that the residents have discussed this 
development and do not appear to be opposed. The consensus of 
the Committee is to get this to a Public Hearing, to be held on 
a regular Council day as soon as possible. 

RECOMMENDED 

THAT the Director of Planning make application to 
rezone this block and refer the application direct 
to an early Public Hearing in the Council Chambers. 


* * * * 

The meeting adjourned at approximately 2:45 p.m. 

* * * * 
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A meeting of the Standing Committee of Council on 
Finance and Administration was held on Thursday, 
November 8, 1979, at 3:30 p.m., in the No. 3 Committee Room, 
Third Floor, City Hall. 

PRESENT ; Alderman Puil, Chairman 
Alderman Ford 
Alderman Gerard 
Alderman Little 
Alderman Marzari 


ALSO 
PRESENT ; 

CLERK; 


Alderman Boyce 
G. Harden 


RECOMMENDATIONS 

1. Champlain Mall Branch Library 

On May 17, 1979, when considering a request for capital 
funds to establish Champlain Mall Branch Library, the Finance 
Committee recommended; 

'THAT the Library Board report to Council, at the 
same time this Committee report is before it, 
regarding the possibility of phasing-in over a 
three-year period a full library service in 
Champlain Mall. ' 

On May 29, 1979, when Council was considering the topic, 
approval was given for the capital funds to establish the 
branch library, but Council deferred the request for operating 
funds for the library. At that time. Council passed the 
following motion; 

'THAT the total operation of the Fraserview, 
Collingwood and Champlain Heights Branch Libraries 
be referred back to the Standing Committee on 
Finance and Administration for further discussion 
with the Library Board. ' 

The Committee considered a Manager's Report dated 
October 30, 1979 (previously circulated) wherein the Director 
of Finance reviewed discussions and information to date on 
this matter, and gave four alternative courses of action for 
funding the new branch library, as follows; 

A. Provide no additional funds and advise the Library 
Board to provide funds and staffing within their 
present operating budget and staff levels. The 
hours to be open at the various branches would be 
determined by the Library Board. 


. . 2 
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B. Provide sufficient funds, estimated at $46,000, 
for rent and other fixed facility costs, and 
advise the Library Board to provide the funds 
and staffing withia their present operating 
budget. The hours at the various branches to be 
determined by the Library Board. 

C. Provide sufficient net funds and staffing for one 
of the following options for hours of opening, 
with reductions in the Collingwood and Fraserview 
operations as noted in the report: 

i) 32-hour operation $144,581 - $48,100 = $ 96,481 net cost 
ii) 44-hour operation $184,645 - $48,100 = $136,545 net cost 
iii) 54-hour operation $208,742 - $48,100 = $160,642 net cost 

D. Provide sufficient funds and staffing for one of 
the following options for hours of opening, with 
no reduction in the other branch libraries: 

i) 32-hour operation - $144,581 net cost 
ii) 44-hour operation - $184,645 net cost 
iii) 54-hour operation - $208,742 net cost 

The Manager's Report also outlines alternative service 
levels and hours of opening for the three branches. The Library 
Board, in a memo dated May 23, 1979, examined alternative 
levels of service for the three branches. In a letter dated 
October 16, L979 the Library is projecting a circulation for 
the Champlain Mall branch library of 250,000 books per annum 
and drops in circulation in the other two branch libraries 
of 46,000 books per annum, resulting in a net increase in 
circulation of 203,700 books per annum (less any reduction 
in the adjoining Burnaby library) . 

Mr. C. Cotterall, Chairman, Mr. G. Wootton, Director, 
and Mr. T.B. O'Neill, Assistant Director, Vancouver Public 
Library, attended the meeting and advised that the additional 
expenditures for the new Champlain Mall library are to service 
growth in circulation and, accordingly, there should not be 
any significant change in the service levels in the other two 
libraries. They requested that they be allowed to operate the 
new library for six months before evaluating the levels of 
service to be established at the three libraries. 

During questioning, representatives of the Library Board 
advised that a 44-hour library operation at the Champlain Mall 
would be acceptable for monitoring purposes to establish the 
level of service required. They also advised that they would 
like to open as soon as the library is ready as they have paid 
the rent for the building. 

Ms. Linda Strong works with a group of individuals in 
the area who would like to see a full branch library at 
Champlain Mall. They felt a reduced operation would not 
give an accurate comparison with other branches. They feel 
it is mandat(ory to have the library open when the Mall is open. 

Mr. Natlian Davidowicz, on behalf of the Killarney-Champlain 
Citizens for Action Committee, advised that the Committee 
passed a motion that the library be open a minimum of 50 hours, 
5 days a week. Mr. Davidowicz put forward a suggestion that 
the library be open exactly the same hours as the Mall except 
closed on Mondays, this would be 47 hours per week. 
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He suggested that, on Mondays, people could go to Collingwood 
which is closed on Wednesdays. 

It was noted that the library originally requested an 
annual budget of $192 , 000/annum, with $55,000 being provided 
in 1979. The annual costs have now been revised to $208,742, 
mainly to reflect 1979 wage settlements. The 1979 costs will 
be less than was originally requested because it is unlikely 
that the branch could open before December. If Council chooses 
not to approve an opening in 1979, it will be necessary to 
provide $15,000 to pay for rent and other sundry costs expended 
prior to the opening of the library. 

Following discussion, it was 

RECOMMENDED 

A. THAT City Council approve sufficient funds, 

estimated to be $184,645 for a 44-hour operation 
of the Champlain Mall branch library, effective 
January 1, 1980, with no reduction in the Collingwood 
or I'^raserview branch libraries, and with a report 
back in six months on recommended levels of service 
at t:he three libraries. 


B. THA'l' $15,000 be approved for rent and other 
sunflry costs expended prior to the opening of 
the library in 1979, the source of funding to 
be Contingency Reserve. 


2 . Expenditures for Medical Staffing - Health Department 

The Comiiittee considered a Manager's Report dated 
November 6, 1979 (previously circulated) wherein the Medical 
Health Officer reported that net expenditures for medical 
time will be substantially over budget in 1979, with a net 
cost to the City of $32,043, as follows: 

Salary (including fringe) Recovery M.S. P. Net Cost 


The Manager's Report gives details, as follows: 

"Budgeted Medical Time vs Sessions Approved by the Medical 
Service Commission 


Expenditures for Medical Services and the basis for their 
recovery are now being thoroughly reviewed for the first time 
in many years . 

The approved oudget for medical staff is based on 1 Medical 
Health Officer III, 4 Medical Health Officer II, and 4 Medical 
Health Officer I, a total of 9 positions. Over the last ten 
years, the Mcflical Services Commission has approved funding for 
about 75-80% of the costs of additional medical sessions for the 
City of Vancoaver. By small increments the Department has 
increased the level of service over that authorized by the 
addition of 2,200 half-day sessions per year, the equivalent 
of 4.4 full time medical positions. 


Actual 693,174 
Budget 539,413 
153,761 


538,312 
416,594 


154,862 


121,718 


122,819 
32,043 
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The gross cost of these 2,200 sessions is $231,000, but the 
net cost to the City, after Medical Services Commission 
recoveries, is $36,000. 

From November 1974 to August 1978 the position of Deputy 
Medical Health Officer was not filled (on a permanent basis) , 
and the funding for this position was used for sessional pay- 
ments for a Communicable Disease Control Specialist and 
sessional M.II.O. I's at the Units. 

In August of 1978, the Deputy Medical Health Officer position 
was abolishecJ and a Director of Health Planning position was 
created. The payments for sessional physicians, originally 
funded by tho position of Deputy Medical Health Officer, have 
continued, and have contributed to the over-expenditure for 
medical staff time. 


Sessional Employment for Unit Medical Health Officers 

Historically, the City of Vancouver has paid for medical time 
either on a salary or on a sessional basis. In recent years, 
the payment for sessional fees has been more attractive to 
many physicians, and several of the physicians classified as 
Unit Medical Health Officers (M.H.O. II) have chosen to be paid 
on a sessional rather than on a salary basis. This has reduced 
the recovery for the City of Vancouver, as the Medical Services 
Commission pays no overhead for sessionally paid physicians. 
The overhead component of the recovery from the Medical 
Services Commission for salaried physicians is an additional 
one-half of the salary recovery. 

The Health Department and the Medical Services Commission have 
been discussing the possibility of contract employment rather 
than session.il payment. The availability of contract employment 
would enable the City to recover overhead for physicians presently 
employed ses. ; Lonally . However, authority is required to enter 
into contracts with these employees." 

Dr. D. Kinloch, Medical Health Officer, and Mr. T. Kinloch, 
Director of Administration, Health Department, attended the 
meeting and spoke to the report. It was noted that these services 
have gradually built up beyond approved level without significant 
additional expenditures by the City. The justification for 
suggesting tliat the same level of funding should continue in 
1980 is if wo were to reverse that proposal, then the heavy 
matching formula would work against the City. Dr. Kinloch 
stated that Ih^ has begun a zero base budget and would expect to 
deal witli thi:: Jcvol of service, and would then know if it is 
justified. 'i'h(> aim is to attain the maximum level of Provincial 
Government fanding. 

Followiii'j discussion, it was 

RECOMMENDED 

A. THA'" the City fund from Contingency Reserve the 
additional net cost estimated at $32,000 of 
Medical time for 1979. 
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CITY OF VANCOUVER 

REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, February 16, 1971, in the Council Chamber 
at approximately 9:30 A.M. 

PRESENT: His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 
Hardwick, Linnell, Phillips, 
Rankin, Sweeney and Wilson 

CLERK TO THE COUNCIL : R. Thompson 

PRAYER The proceedings in the Council Chamber were opened 
with prayer, 

ACKNOWLEDGMENT There were present in the Council Chamber 

students from David Thompson School under the 
direction of Mr, Ellis and. 

Students from the Jericho Hill School under 
the direction of the Rev. Mr. Bottlinger. 

' IN CAMERA ' MEETING 

The Council agreed to an 'In Camera' meeting later this 

day. 

ADOPTION OF MINUTES 

MOVED by Aid, Broome, 
SECONDED by Aid. Linnell, 

THAT the Minutes of the Regular Council meeting (including 
'In Camera'), dated February 9, 1971, be adopted. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Bird, 
SECONDED by Aid. Linnell, 

THAT this Council resolve itself into Committee of the 
Whole, His Worship the Mayor in the Chair. 

- CARRIED 

UNFINISHED BUSINESS 

1. Invitation to Transient 
Youth Conference 


Pursuant to Council's instructions. Alderman Linnell reported 
with respect to the invitation to attend a Transient Youth 
Conference, the date of which has been changed to March 14 - 16, 
1971. Alderman Linnell recommended the Council withhold its 
decision until further information is received, in view of the 
postponement in the date for the Conference and the fact that 
by that time it may be too late for summer planning in this 
respect , 

MOVED by Aid. Adams, 

THAT the communication from Alderman Linnell be received. 


- CARRIED 
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B. THAT the current establishment of 9 positions as 
outlined in the Manager's Report and 2,200 
sessions per year, be confirmed at an additional 
cost estimated to the City of Vancouver of 
$36,000 per year. 

C. THAT the City Manager be authorized to approve 
the use of contract and sessional staff within 
this establishment, without cost increase to the 
City. 

D. THAT the City Manager be authorized to approve 
contracts for medical personnel within the 
salary range, including fringe benefits, for 
the position. 


******************** 

The meeting adjourned at approximately 4:00 p.m. 
******************** 


FOR COUNCIL ACTION SEE PAGE(S) 
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MANAGER'S REPORT 


DATE: November 16, 1979 


TO: Vancouver City Council 

SUBJECT: Champlain Mall Branch Library 
- Staffing and Operating Costs 

CLASSIFICATION: RECOMMENDATION 

The Director of the Vancouver Public Library reports as follows: 

"On November 8, 1979 the Finance and Administration Committee 
considered a report from the Director of Finance on service 
levels and hours of opening for the new Champlain Mall Branch 
Library which will open January 1980. 

The Committee concluded, they would recommend for Council 
approval a - 44 hour per week operation, and "that the Library 
Board report back on the detailed budget and staffing levels, 
for approval." 


This is that report. 


STAFF REQUIREMENTS 


1. 1 - LIBRARIAN III - Branch Head - (P.G. 26) 

The incumbent of this position will 

- Plan and supervise library service to the community from 
the branch, in line with library policy for the area, and 
the analysis of community needs. 

- Participates, through meetings of Branch Heads etc., in 
policy discussions and problem solving for the Branches 
and for the Library. 

- Participates in the selection, training and professional 
development of Librarians. 

2. 1 - LIBRARIAN I - (P.G. 21) 

The incumbent of this position will 

- Assist the Branch Head in his/her duties. 

- Provide information and reader's advisory service to 
adults and children. 

- Participates in providing services to groups in the 
community through consultation, talks, preparing book 
displays and book lists, or other appropriate means. 

- Organizes school visits, children's programs, and related 
services according to the needs of the community. 


3. 1 - LIBRARY ASSISTANT III - clerical work of moderate difficulty. 

(P.G. 12) 

The incumbent of this position will 

- Train and supervise several subordinates and performs 
specialized clerical tasks. 


4. 2 - LIBRARY ASSISTANT II - Plus 28 hrs. regular part-time per 

week in this classification. (P.G. 9) 

The incumbent of these positions will 

- Perform routine clerical and typing work such as typing 
cards and notices, charging and discharging books and 
answering routine enquiries from the public. 
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5. 2 - LIBRARY ASSISTANT I -(P.G. 4) 

The incumbent of these positions will 

- Perform simple clerical work such as sorting and shelving 
books, fitting and laminating jackets, simple book mending, 
and sorting of cards. 


The above positions represent a level consistant with Library policy 
based on estimated patron usage and service hours. 

The Library Board approved in principal this level of staffing at 
their regular monthly meeting in June 197 9, and the Vancouver Public 
Library Staff Association (CUPE local 391) have received a copy of 
this report. 


ANNUAL OPERATING BUDGET SUMMARY 


Salaries $ 104,575. 

Fringe Benefits 13,078. $ 117,654. 

Books, Periodicals 21,500. 

Rent 30,500. 

Building Maintenance & Janitorial Expense 9,000. 

Utilities 6,200. 

Other Operating Costs 4,850. $ 7 2,050. 

Revenue 5. 060. 

TOTAL ESTIMATED OPERATING EXPENSE 1979 RATES 

FOR 1980 OPERATION $ 184,645. 


The Library Director reports that these costs are the minimum 
required to operate at this level of service and that the Properties 
Division are representing the Board in building lease arrangements. 


CURRENT EXPENDITURE 

Further to the above, approval for expenses that will be incurred 

in 1979 is required, specifically 

- Rental costs August 1 - December 31. 

@ $2,541. per month $ 12,700. 

Branch Head - December 1979 (appointed one month 

in advance of opening to assist in organization. 2,100. 

Total 1979 Costs $ 14,800. 


The Director of Finance advises that funding for 1979 costs is 
available from contingency reserve. 

The Director of the Vancouver Public Library, therefore recommends 
that: 

A) Staffing level as detailed above be approved. 

B) Funding for 1980 Annual Operating Budget in the amount of 
$184,645. ($1979) be approved. 

C) 1979 Operating expense of $14,8 00. be approved." 

The City Manager RECOMMENDS that the foregoing report of the 
Vancouver Public Library Board be approved. 


FOR COUJiCli ACTION SEE PAGE(S) ilrjCT?. 
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CITY OF VAI^COUVER 


SPECIAL COUNCIL - NOVEMBER 22, 1979 


A Special Meeting of the Council of the City of Vancouver 
was held on Thursday, November 22, 19 79, at approximately 
11:00 a.m., in the No. 1 Committee Room, Third Floor, City 
Hall for the purpose of considering the Community Services 
Contribution Program. 


PRESENT ; Mayor Volrich 

Aldermen Bellamy, Ford, 

Gerard, Harcourt, 
Little, Marzari, 
Puil and Rankin 

ABSENT: Aldermen Boyce and Kennedy 

CLERK TO COUNCIL: G. Barden 


"OMMITTEE OF THE WHOLE 

lOVED by Aid. Bellamy, 
SECONDED by Aid. Puil, 

THAT this Council resolve itself into Committee of the 
Whole, Mayor Volrich in the Chair, to consider the Community 
Services Contribution Program submissions. 

- CARRIED UNANIMOUSLY 


1 . Community Services Contribution Program 

The Council on November 6, 1979 referred consideration 
of a Manager's Report dated November 2, 1979 to a special 
meeting of Council on November 22, 1979, and requested the 
Provincial Government for an extension of the deadline for 
submission of the Community Services Contribution Program 
_eport. It was noted that the extension had not been granted 
-.0 date, however, a copy of the project submissions, as was 
presented to Council was sent to the Provincial Government to 
ensure that the Province had received the projects prior to 
the deadline in case no extension was forthcoming. 

The Council had for consideration the referred Manager's 
Report together with a Manager's Report dated November 15, 19 79 
and a Manager's Report dated November 16, 1979, and an amended 
copy of project submissions dated October 1979. Circulated 
at the meeting was a report dated November 21, 1979 from the 
Super N. I.P./L.A.P. Committee regarding the program. 

The Council discussed the priorities as set out in the 
submission report and following discussion, it was 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Rankin, 

THAT the project - 'Wall Street Pedestrian Overpass' - be 
designated Priority A. 

- CARRIED UNANIMOUSLY 
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Claiase No. 1 cont'd; 


MOVED by Aid. Puil, 
SECONDED by Aid. Little, 

THAT the project - 'Granville and Marine Drive 
Connection' - be designated Priority A. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Ford, 

THAT the project - 'Centre Boulevard - 2 2nd Avenue, 
Nanaimo to Renfrew' - be reviewed and the City Manager report 
back. 

- CARRIED Ul^IANIMOUSLY 


MOVED by Aid. Puil, 
SECONDED by Aid. Harcourt, 

THAT the project - ' Marpole-Oakridge Seniors and 
Neighbourhood Place' - be designated Priority A. 

- -CARRIED U1>IA1^IIM0USLY 


MOVED by Aid. Ford, 

THAT the project - 'Sewer Separation - Marpole' - be 
designated Priority A under Sanitary Sewer and Water Projects, 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Little, 
SECONDED by Aid. Bellamy, 

THAT the projects, as outlined in the Community Services 
Contribution Program report dated October 1979, with 
priorities as amended above, be approved for submission to 
the Provincial Government for funding under the Community 
Services Contribution Program. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Bellamy, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Little, 
SECONDED by Aid. Ford, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UI^IAl^IIMOUSLY 


The Special Council adjourned at approximately 11:30 a.rr.. 


The foregoing are Minutes of tlj^ Special 
Council Meeting held on Thursday/-, 22nd 
November, 1979, adopted by Coupiil on 
November 27, 1979. 



SUPPORTS ITEM NO. 1 

MANAGER'S REPORT 

DATE: November 15, 1979 

TO: Vancouver City Council 

SUBJECT: Community Services Contribution Program 

CLASSIFICATION: Information 


The Director of Finance reports as follows: 

"On November 6, 1979, City Council gave consideration to a report of the City 
Manager which recornnendecl submission to the Provincial Government of a list of 
projects for submission to the Community Services Contribution Program, Council 
subsequently passed the following two resolutions: 

A, THAT the report of the City Manager be referred to a special 
meeting of Council on Thursday, November 22, 1979. 

B, THAT the City Manager be requested to ask the Provincial Government 
for an extension to the deadline for submission of the Comnunity 
Services Contribution Program report. 

With respect to the second resolution, a request has been sent to the Province 
for an extension, although no reply has been received to date. In addition, a 
copy of projects submissions as was presented to Council was also sent to the 
Province, This was identified as a preliminary submission and subject to further 
consideration and amendment by City Council, This action was taken to insure 
that the Province had received the projects prior to the deadline in case no 
extension was forthcoming, 

ADDENDUM 

Attached to this report is an amended copy of the projects submissions. This 
version differs from the one previously distributed to Council on November 6, 
1979, in that an ADDENDUM has been added for each project. The addendum is for 
Council's information only and will not be part of the submission to the Provincial 
Government, The addendum provides additional information on the history of each 
project, previous Council direction regarding the project, and an estimate of the 
operating costs associated with the project where applicable, 

PRIORITY SETTING 

In the guidelines issued by the Provincial Government for the Community Services 
Contribution Program, there is no written requirement for priority rating of the 
projects. However, from the City's perspective, it makes sense to establish some 
degree of priorities, both for the City's own internal reasons and also for 
strategic reasons. The internal considerations are that, by subjecting the 
projects to a priority rating process, the projects will be closely examined and 
possibly modified or rejected if appropriate. The priority rating process further 
provides a first-cut at priority ratings when the City's share of the project 
is considered within the total context of the City's capital budget. 

From a strategic point of view, there is some value in providing the Province 
with priority ratings on the projects. Recognizing that the City is submitting 
a list of 35 projects, the Province may have difficulty in applying their own 
priority rating to the total list, and thus the City's input will assist them. 

It is for these reasons that the Staff Committee developed the priority rating 

of A, B and C for all of the projects. The first year program previously submitted 

was prioritized in this manner," 

The foregoing is submitted for Council's INFORMATION while reviewing the sub- 
missions for the Second Year Community Services Contribution Program, 


fOR CGL'fJCIL ACTiOII SEE PAGE(S) ...tl2 



MANAGER'S REPORT 


DATE 


November 16, 1979 


TO: 


Vancouver City Coimcll 


SUBJECT : 


Conmunity Services Contribution Program - Additional Projects 


CLASSIFICATION: RECOMMENDATION 

The City Engineer reports as follows : 
" BACKGROUND 

At the November 6, 1979 meeting, Council reviewed a listing of recommended projects 
to be submitted to the Province as a part of the Community Services Contribution 
Program. Council deferred action relative to the City's submission to a special 
meeting scheduled for November 22, 1979. 

Since the November 6th submission of projects and priorities, two additional 
projects have been identified for consideration. These two projects, which are 
still in the formulation stages, are summarized below: 

1. A new or improved connector between Granville Street and S.W. Marine to 
relieve the congestion at 70th and Granville. 

2. A pedestrian bridge across Wall Street to provide a safe crossing serving 
New Brighton Park. 

Although Council has only reviewed these projects in a preliminary sense, this 
report recommends that they be submitted for inclusion in the City's proposed 
Community Services Contribution Program. 

GRANVILLE AND MARINE DRIVE CONNECTION 

The Marpole Local Area Planning Process identified a serious problem of traffic 
shortcutting on local residential streets around the congested intersection of 
Granville Street and 70th Avenue. This traffic has a substantial impact on the 
neighbourhood to the southwest of the intersection. Proposals to redevelop 
this neighbourhood have been delayed pending resolution of the traffic problem. 
Policy #22, subsequently approved by Council, instructed that a detailed analysis 
of traffic alternatives be prepared. 

A preliminary analysis has been performed and six alternatives have been identified. 
The best potential solution in the longer term involves construction of a new 
connector to bypass the congested area. In order to implement this solution, 
funds are required for property acquisition, estimated at approximately $600 000. . 
Following completion of the project, the residential community would be freed 
of all through traffic, permitting a comprehensive redevelopment to proceed. 

The various alternatives have been presented to the Marpole LAP Committee. They 
were well received, but no formal position has been taken by the Committee. The 
alternatives have not been presented to Council previously, although planning, 
design and presentation to the public and Council could occur in early 1980. 

WALL STREET PEDESTRIAN OVERPAS S 

Council has requested a study of the costs of constructing a pedestrian overpass 
to serve New Brighton Park. The project was Initiated to serve the pedestrian 
crossing needs of patrons of the New Brighton Park and pool. Traffic conditions 
in the area make crossing the road difficult and, in the summer, the pool 
attracts large crowds of which about 35% walk across Wall Street. The cost 
of such an overpass and associated sidewalks is approximately $250 000. 

Further coordination is required to ensure that the design Is compatible with 
Provincial highway plans in the area. If this Issue is resolved and Council 
approvals received, construction could proceed in 1980. 


. . 2 
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RECOMMENDATION 

Two additional projects have been identified for possible inclusion in the 
Community Services Contribution Program, as noted below: 

1. Granville and Marine Drive Connection - property acquisition, $600 000. 

2. Wall Street Pedestrian Overpass - $250 000. 

The City Engineer recommends that the Granville and Marine Drive Connection 
and the Wall Street Pedestrian Overpass projects be included in the Community 
Services Contribution Program application." 


The City Manager RECOMMENDS that the foregoing recommendation of the City Engineer 
be approved. 
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CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 


A regular meeting of the Council of the City of Vancouver was 
held on Tuesday, November 27, 1979, in the Council Chamber commencing 
at approximately 2.00 p.m. 

PRESENT ; Alderman Bellamy (Deputy Mayor) 

Aldermen Boyce, Ford, Gerard, Harcourt, 
Kennedy, Little, Marzari, 
and Rankin 


ABSENT ; Mayor Volrich ( on Civic Business) 

* Alderman Puil 


CLERK TO THE COUNCIL; R. Henry 


PRAYER 


The proceedings in the Council Chamber were opened with prayer 
offered by the Civic Chaplain, Reverend J. A. McArdle of the Church 
of the Immaculate Conception, Vancouver. 


"IN CAMERA" MEETING 

The Council was advised there were matters to be considered 
"In Camera" later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Gerard, 

THAT the Minutes of the following meetings be adopted; 

Regular Council Meeting (Except "In Camera") - November 20, 1979 
Special Council Meeting (Community Services 

Contribution Program) - November 22, 197 9 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Gerard, 
SECONDED by Aid. Kennedy, 

THAT this Council resolve itself into Committee of the Whole, 
Deputy Mayor, Alderman Bellamy, in the Chair. 

- CARRIED UNANIMOUSLY 


* On Civic Business, 


Regular Council, November 27, 1979 
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UNFINISHED BUSINESS 


1. Kimount Boys and Girls Club 

Council on November 20, 1979 deferred consideration of a 
report from the Standing Committee on Community Services dated 
November 1, 1979 on the Kimount Boys and Girls Club. In the report 
the Committee recommended 

"A. THAT the Kimount Club building at 395 East 6th 
Avenue be retained for community use, upgraded 
to City by-law standards and continue to be 
operated by the Boys & Girls Clubs of Greater 
Vancouver. 

B. THAT the Boys & Girls Clubs of Greater Vancouver 
be granted a five year lease of the building from 
the City at a rent of $1.00 a year, subject to the 
usual terms and conditions, and that the Director 
of Legal Services be instructed to draw up and 
execute a lease between the City and the Boys & Girls 
Clubs to this effect. 

C. THAT City Council approve in principle an additional 
grant, over and above the 1979 grant to the Boys 
and Girls Clubs, of $18,000 a year for five years to 
cover the salary of the Kimount Club Program Director. 

D. THAT City Council approve an expenditure of $45,000 
to enable the Boys & Girls Clubs of Greater Vancouver 
to undertake the improvements proposed in this report 
for the Kimount Boys & Girls Club at 395 East 6th 
Avenue with the source of funds being the 1979 
Supplementary Capital City account from which the Boys 
and Girls Clubs will draw funds as work is undertaken 
upon certification of the Director of Civic Buildings. 

E. THAT City Council approve an amount of $50,510.00 to 
replace the interim funding of the Kivan Club which was 
previously anticipated to come from the sale of the 
Kimount site with the source of funds being the 1979 
Supplementary Capital Budget." 


Also before Council was a report of the City Manager dated 
November 13, 1979 in which the Supervisor of Properties reported on 
sale of Lot C, West of Kimount Boys and Girls Club - 300 Block East 
6th Avenue. This report was in response to a request from 
the Standing Committee on Community Services. In the report the 
City Manager recommended that the Supervisor of Properties be 
authorized to advertise Lot C, Block 27, D.L. 200A for sale on the 
open market with the proceeds being credited to the Property 
Endowment Fund for purchase of more strategic lots. 

MOVED by Aid. Rankin, 

THAT the recommendations of the Standing Committee on Community 
Services as quoted above, be approved. 

FURTHER THAT the recommendation of the City Manager contained 
in his report dated November 13, 1979, be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED I-IAJORITY 


0- 


Regular Council, February 16, 1971 . , 

UMFINI SHED BUSINESS (cont'd ) 

2. Five Temporary Buildings: 
1501 Main Street 


The Council further considered Board of Administration 
report (Building and Planning matters), dated January 4, 1971, 
respecting a request to retain five temporary display cottages 
at 1501 Main Street for a further 2- year period. In that 
report the Building Inspector recommends: 

'that the structures be permitted on this site until 
December 31st, 1972, subject to the following conditions: 

(a) The applicant shall deposit with the City a Bond of 
Indemnity satisfactory to the Corporation Counsel, to 
guarantee the demolition of the structures and removal 
of all materials from the site by December 31st, 1972. 

(b) Sanitary facilities shall be provided in accordance 
with the Medical Health Officer's requirements. 

(c) Due provision shall be made for fire protection to the 
satisfaction of the Fire Chief.' 

The Board of Administration so recommends. 

MOVED by Aid. Broome, 

THAT the aforementioned recommendations be approved. 

- CARRIED 

Delegation Matters 

It was agreed to defer the following matters pending the 
hearing of delegations later this day: 

(i) Policy re Sale of Land for Parks: 
Champlain Heights 

(ii) Property at 1067 Davie Street: 
Development Permit Application 

(iii) Lease Renewal: Wyder Electric Co. Ltd. 
(False Creek) 


COMMUNICATIONS OR PETITIONS 

1. Cherry Point Refinery Development 
(Washington, U.S.A.) 

A communication was received from the City of New Westminster 
in respect of the recently announced development at Cherry Point 
(close to Blaine, Washington, U.S.A.) of a large oil refinery on 
the west coast, to which tankers will make deliveries, A resolution 
is forwarded to the responsible authorities including municipal 
Councils, urging all possible pressure be brought to bear to 
prevent oil tankers entering the Straits of Juan de Fuca and the 
Gulf Islands for this purpose. 

A letter also. was received from Mrs. N.L. Thomas of White 
Rock, B.C. urging a protest be lodged with the Department of the 
Army, Seattle District, Corps of Engineers, in respect of this 
matter . 

MOVED by Aid. Bird, 

THAT the resolution of the City of New Westminster be 
endorsed and the responsible authorities informed accordingly. 



- CARRIED 
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I 

I 

I UNFINISHED BUSINESS (Cont'd.) 

i 
i 
i 

j 2. Timmy's Christmas Telethon for 
j Crippled Children Application for 

a Grant to Cover Rent of Queen 

Elizabeth Theatre 


Council on November 20, 1979 deferred consideration of a 
I City Manager's report dated November 16, 1979 on a request for a 
, grant to cover the cost of renting the Queen Elizabeth Theatre for 

Timmy's Christmas Telethon for Crippled Children. The City Manager's 

report submitted this matter for consideration. 

MOVED by Aid. Har court, 

THAT Council approve a 'one time only' grant to Timmy's Christmas 
Telethon for Crippled Children in the amount of $9,450.00 to cover 
j the cost of rental of the Queen Elizabeth Theatre for November 30 to 

I December 2, 1979. 

i 

i 

i FURTHER THAT the Director of Social Planning report on future 

grant guidelines for this and other similar telethons. 

- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 


3. Request of Vancouver Neurological 
Centre for a Grant Relating to 
Building Alterations at 3812 Osier 
Street 


Council on November 20, 1979 deferred consideration of a report 
of the Standing Committee on Finance and Administration dated 
November 1, 197 9 on a grant request from the Vancouver Neurological 
Centre. In the report the Committee recommended that Council approve 
a grant of $1785.00 to the Vancouver Neurological Centre to cover 
expenses incurred in meeting City By-law requirements relative to its 
building at 3812 Osier Street. 

MOVED by Aid. Kennedy, 

THAT the recommendation, as contained in the report of the 
Standing Committee on Finance and Administration dated November 1, 
1979, be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 


4 . 75th and Angus Drive Lands 

Council noted a letter from the City Clerk in which he advised 
that insufficient members would be present to debate the contents 
of a Manager's report dated November 19, 197 9. The City Clerk 
informed that the matter will again be before Council on December 4, 
1979. 

MOVED by Aid. Har court, 

THAT the matter be deferred to the December 4, 1979 meeting 
of Council. 


- CARRIED UNANIMOUSLY 
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COMMUNICATIONS AND PETITIONS 


1. 


n 


Heritage Day 


M 


Council noted a letter from the Heritage Advisory Committee 
dated November 22, 1979 containing the following resolution: 

"THAT City Council be advised the Heritage 
Advisory Committee does not support the request 
of the City of North York for endorsation of 
Heritage Day as a national holiday. However, 
the Committee endorses the concept of an 
annual observance of Heritage Week, being the 
third week in February, and urges City Council 
request the Provincial Government to institute 
measures to recognize Heritage Week and encourage 
appropriate programs and events , particularly in 
the school system. " 

MOVED by Aid. Ford, 

THAT the resolution of the Heritage Advisory Committee be 
adopted and Council request the Provincial Government to 
institute measures to recognize Heritage Week and encourage 
appropriate programs and events, particularly in the school system. 


2. Regulation of Shopping Hours 

In a letter dated November 16, 1979 the owner of the Mall 
Book Bazaar apologized for contravening the City's Store Closing 
By-law. In addition, the owner requested an opportunity to address 
Council to seek permission to remain open on January 1, Good 
Friday, Thanksgiving Day and Remembrance Day. 

MOVED by Aid. Rankin, 

THAT the delegation request from the owner of the Mall 
Book Bazaar be approved. 


Council noted a letter dated November 27, 1979 from the 
Chairman of the Special Council Committee on the Disabled. The 
Committee recommended 

"THAT in any fringe benefit plans being proposed for 
the City, the City as an equal opportunities employer 
engaged in recruiting handicapped persons, actively 
look for agencies that will include in their plans, the 
disabled who are presently employed and also persons 
who may be affected in the future. 

FURTHER THAT presently employed disabled persons be 
covered by the Long Term Disability Plan, and that such 
a Long Term Disability Plan not be an impediment to 
future employment of disabled persons." 


- CARRIED UNANIMOUSLY 


- CARRIED UNANIMOUSLY 


3. 


Long Term Disability Program 


Cont'd. 
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COMMUNICATIONS AND PETITIONS (Cont'd) 


Long Term Disability Program (cont'd) 


MOVED by Aid. Little, 

THAT the recommendations, as contained in the letter from the 
Special Council Committee on the Disabled, be referred to the 
Director of Finance for a report to the Finance and Administration 
Committee. 

-LOST 

(Aldermen Bellamy, Boyce, Ford, Harcourt, Kennedy, 
Marzari and Rankin opposed.) 

MOVED by Aid. Ford, 

THAT the recommendations of the Special Council Committee on 
the Disabled, as contained in its letter dated November 27, 1979 
and noted above, be approved. 

- CARRIED 

(Alderman Little opposed.) 


4. Cutbacks: G.V.R.D. Housing for 
Handicapped Program 

Council noted a further letter dated November 27, 1979 from the 
Special Council Committee on the Disabled. The Committee 
recommended 

"THAT Council express concern to the G.V.R.D. Board 
of Directors that there are several programs that 
could be undertaken by the Housing for Handicapped 
Committee and that there should be no financial cut- 
backs with respect to the housing development positions 
of the Housing for Handicapped Program." 

MOVED by Aid. Ford, 

THAT the recommendation contained in this letter be 
approved. 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S REPORTS 


A. MANAGER'S GENERAL REPORT 
NOVEMBER 23, 1979 


Works & Utility Matters 
(November 23, 1979) 

The Council considered this report which contains four clauses 
identified as follows: 

CI. 1: Funding Requirements for Closure 

of Pender/Keefer Diversion 
CI. 2: Tender 58-79-9: Supply and 

Delivery of Mineral Aggregates 
CI. 3: Tender No. 29-79-30: Street 

Lighting Luminaires 
CI. 4: Disposal of Illegal Advertising 

Signs 


Clauses 1-4 inclusive 

MOVED by Aid. Gerard, 

THAT the recommendations of the City Manager, as contained in 
clauses 1, 2, 3 and 4 of this report, be approved. 

- CARRIED UNANIMOUSLY 


Building & Planning Matters 
(November 23, 1979) 

The Council considered this report which contains five clauses 
identified as follows: 

CI. 1: Proposed Rezoning - 

2910 East 22nd Avenue 
CI. 2: Grandview-Woodland N.I. P. - 

McSpadden Park Redevelopment 
CI. 3: Mt. Pleasant N.I. P. Appropriation 

of Funds : Improvements to Dickons 

School and Mt. Pleasant Neighbourhood 

House 

CI. 4: Vancouver Art Gallery - Provincial 

Court Complex 
CI. 5: Alterations to B.C. Permanent Loan 

Building - 330 West Pender Street - 

D.P.A. No. 85435 


Clauses 1-3 inclusive 

MOVED by Aid. Boyce, 

THAT the recommendations of the City Manager, as contained in 
clauses 1, 2 and 3 of this report, be approved. 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S REPORTS (Cont'd) 


Building & Planning Matters 
' (November 23, 1979) (cont'd) 


Vancouver Art Gallery - 
Provincial Court Complex 
(Clause 4) 


When considering this item Council noted a letter from 
Mrs. Daisy McColl requesting an opportunity to address Council on 
the proposed move of the Vancouver Art Gallery to the Provincial 
Court House. 

MOVED by Aid. Rankin, 

THAT the delegation request from Mrs. McColl be approved. 

T, \ - CARRIED - 

j (Aid. Boyce opposed.) 

I 

During consideration of this item a representative of Arthur 
Erickson Architects addressed Council and reviewed the proposed 
plans for renovation of the Court House into an Art Gallery including 
one entrance only on the south side. The Director of the Vancouver 
Art Gallery also addressed Council and explained the reason why the 
Gallery would prefer only one entrance into the building. 

! The Director of Civic Buildings stated the Director of Planning 

i had contacted him and expressed concern that the entrance to the 
I Court House on Georgia Street may not be retained. 

MOVED by Aid. Little, 

THAT the report of the City Manager be received. 

FURTHER THAT, prior to any decision being reached on the entrance 
to the proposed Art Gallery, the staff report to Council with 
recommendations . 

- CARRIED UNANIMOUSLY 


I Alterations to B.C. Permanent 
Loan Building - 330 West Pender 
Street - D.P.A. No. 85435 
(Clause 5) 


MOVED by Aid. Harcourt, 

THAT the recommendation of the City Manager, as contained in 
clause 5 of this report, be approved. 

- CARRIED UNANIMOUSLY 

Finance Matters 
(November 23, 1979) 

The Council considered this report which contains eight clauses 
identified as follows: 


CI. 

1: 

ICMA European Task Force (May 15 to June 2) 

CI. 

2: 

Renewal of Fiscal Agency for City 



Debenture Issues 

CI. 

3: 

Downtown Parking Corporation - Approval of 



Financial Expenditures 

CI. 

4: 

Now Vancouver Indian Centre 

CI. 


Rf,'novation:; to Ear.l HcmU-1i Unit. - 



2610 Victoria Drive 

CI. 

6: 

Business Licence Fees for 1980 

CI. 

7: 

Insurance on Jericho Park Buildings 

CI. 

8: 

Boundary Road Land Agreement with Burnaby 


Cont'd 
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CITY MANAGER'S REPORTS (Cont'd) 


, Finance Matters 

! (November 23, 1979) (Cont'd) 


Clauses 1,2,5,7 and 8 

MOVED by Aid. Har court, 

THAT clauses 1 and 7 be received for information and the recom- 
mendations of the City Manager, as contained in clauses 2, 5 and 8 
of this report, be approved. 

- CARRIED UNANIMOUSLY 


Downtown Parking Corporation - 
i^proval of Financial 
Expenditures 

(Clause 3) 


During consideration of this clause the City Manager requested 
and received permission to withdraw Recommendation B. 


MOVED by Aid. Harcourt, 

THAT Council approve the D.P.C. expenditure of $28,000 less 
trade-in for their new accounting and payroll mini -computer . 

- CARRIED UNANIMOUSLY 

New Vancouver Indian Centre 
(Clause 4) 


MOVED by Aid. Harcourt, 

THAT the recommendation of the City Manager, as contained in 
clause 4 of this report, be approved and Council express its appre- 
ciation to the Royal Canadian Legion Mount Pleasant Branch #177. 

- CARRIED UNANIMOUSLY 


Business Licence Fees for 1980 
(Clause 6) 


MOVED by Aid. Ford, 

THAT the recommendation of the City Manager contained in this 
clause be approved after amending recommendation A to read: 

'That a licence category for caterers be created with the 
licence fee to be $60 for 1980 and $120 for 1981 . ' * 

- CARRIED UNANIMOUSLY 


* underlining denotes amendment 
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CITY MANAGER'S REPORTS (Cont'd) 


Personnel Matters 
(November 23, 1979) 


The Council considered this report which contains two clauses 
Identified as follows: 

CI. 1: "Decision Dynamlcs/80" Seminar 
CI. 2: Christmas Day and Boxing Day 

Clauses 1 and 2 

MOVED by Aid. Little, 

THAT the recommendations of the City Manager, as contained In 
clauses 1 and 2 of this report, be approved. 

- CARRIED UNANIMOUSLY 


Property Matters 
(November 23, 1979) 

The Council considered this report which contains three clauses 
Identified as follows: 

CI. 1: Lease Renewal - Eraser Arms 
Parking Lot 

CI. 2: Downtown East Side Health Clinic - 

400 East Cordova Street 
CI. 3: Rent ;Revlew on Lease of Portion of 

Lane East of Arbutus Street, Between 

12th Avenue and 13th Avenue 

Lease Renewal - Eraser 
Arms Parking Lot 
(Clause 1) 

MOVED by Aid. Little, 

THAT the lease renewal of the Eraser Arms Parking Lot for a 
10-year period commencing January 1, 1980 for the sum of $18,720 
per annum plus taxes as If levied be approved, subject to a one 
year notice of cancellation. 

- CARRIED UNANIMOUSLY 

Clauses 2 and 3 

MOVED by Aid. Harcourt, 

THAT the recommendations of the City Manaiger, as contained In 
clauses 2 and 3 of this report, be approved. 

- CARRIED UNANIMOUSLY 


B. MANAGER'S REPORT 

(November 20, 1979) 

Strata Title Conversion Application 
2665 Point Gray Road 

MOVED by Aid. Harcourt, 

THAT the recommendation of the City Manager, at contained in 
this report, be approved. 


- CARRIED UNANIMOUSLY 
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C. MANAGER'S REPORT 

(November 19, 1979) 

Champlain Heights Community 
Services Centre 


When considering this item Council noted a letter from the 
Park Board dated November 26, 1979, requesting Council to award a 
contract to Teck Construction Ltd. in the amount of $1,608,000 
for the construction of the Champlain Heights Community Centre. 

MOVED by Aid. Har court, 

THAT the recommendation of the City Manager contained in this 
report be approved. 

FURTHER THAT the letter from the Park Board dated November 26, 
1979, be received. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Kennedy, 

THAT the Director of Civic Buildings report on the allocation 
of civic work to architects. 

- CARRIED UNANIMOUSLY 


STANDING COMMITTEE AND OTHER REPORTS 


I. Part Report of the Standing 
Committee on Transportation 
(November 22, 1979) 

The Council considered this report which contains two clauses 
identified as follows: 

CI. 1: Taxi Fare Increase 

CI. 2: Taylor/Pender Connector 

Chinese Cultural Centre Project 

Taxi Fare Increase 
(Clause 1) 


MOVED by Aid. Kennedy, 

THAT the recommendations of the Committee, as contained in 
clause 1 of this report, be approved. 

- CARRIED 

(Aid. Ford and Marzari opposed) 

MOVED by Aid. Gerard, 

THAT the Director of Legal Services review the Vehicles for 
Hire By-law and relevant regulations and report on provisions con- 
tained therein re possible action against companies or individuals 
guilty of refusing service to either handicapped persons or persons 
wishing to travel short distances. 

- CARRIED UNANIMOUSLY 


cont'd 
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STANDING COMMITTEE AND OTHER REPORTS (Cont'd) 


Part Report of the Standing 
Committee on Transportation 
(November 22, 1979) (cont'd) 


Taylor/Pender Connector 
Chinese Cultural Centre 
Project 

(Clause 2) 


When considering this clause Council noted a letter dated 
November 27, 1979 from the Amalgamated Transit Union requesting that 
this item be deferred to permit the Union an opportunity to study 
the proposed transit changes and address Council on same. 

MOVED by Aid. Rankin, 

THAT the recommendation A of the Committee, as contained in 
this clause, be approved. 

FURTHER THAT the remaining recommendations of the Committee, 
as contained in this clause, be referred to the November 29, 1979 
meeting of the Transportation Committee and the Amalgamated Transit 
Union be invited to address the Committee at that time. In addition 
prior to implementation of any transit changes in future, the 
Amalgamated Transit Union be invited to comment on them. 

- CARRIED UNANIMOUSLY 


II. Special Committee Report - 
Council Task Force 
on Refugees 

(November 21, 1979) 


MOVED by Aid. Gerard, 

THAT the recommendations of the Committee, as contained in 
this report, be approved. 

» 

- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 


G.V.R.D. Matters 

The Deputy Mayor advised that the Mayor will be reporting to 
the next meeting of Council on appointments to the G.V.R.D. for 
1980. 

Aid. Ford advised that the G.V.R.D. would be discussing at its 
meeting of November 28, 1979 open pit mining on Gambler Island, as 
well as a possible port at Britannia and requested Council members 
on the G.V.R.D. Board to maintain a watching brief because of 
possible pollution of Howe Sound. 


***** 

Council recessed at 3:55 p.m. for an "In Camera" 
Meeting in the Mayor's Office. 
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Following an "In Camera" Meeting, Council reconvened in 
the Council Chamber at 4.30 p.m. 


DELEGATIONS 


1. Hildon Hotel, 50 West Cordova Street 

Non-Compliance with City Closure Order 

City Council on November 20, 1979, when dealing with a 
clause from the Community Services Committee report of November 8 , 
1979, noted a letter from Mr. T. G. Pearce, acting for the Hildon 
Hotel, who requested the matter be deferred pending a full and 
complete inspection of the premises. 

The Council deferred the matter to this meeting for a report 
from the Director of Permits and Licenses and agreed to hear a 
delegation at that time. 

Therefore, before Council was the report of the 
Standing Committee on Community Services dated November 8, 1979 
submitting for consideration a recommendation that Council 
request the Liquor Control and Licensing Branch to suspend the 
liquor license of the Hildon Hotel beer parlour. Also before Council 
for information was a City Manager's report dated November 22, 1979 
in which the Director of Permits and Licenses reported on the results 
of inspections carried out by his staff on Tuesday, November 20, 1979. 

Mr. T. G. Pearce, Solicitor for the Hildon Hotel, addressed 
Council and explained that his client had advised him that the work 
necessary to bring the Hildon Hotel into compliance with the City 
By-laws was well in hand. He further stated that since Council 
considered this matter in July of this year Mr. Morris has done 
considerable work to upgrade the premises. 

Mr. Pearce requested that Council issue a temporary 30 day 
permit to allow the hotel to remain open and not be in contravention 
of the Closure Order presently in force. 

The Director of Permits and Licenses concurred that the Hildon 
Hotel is presently operating without a Lodging House Operators' 
Permit. However, the Medical Health Officer is not prepared to 
re-issue this permit until the hotel has been upgraded in compliance 
with the By-law. He also stated that a number of his inspectors had 
made an appointment with Mr. Morris to inspect the hotel last 
Tuesday but were unable to do so because Mr. Morris did not keep 
this appointment. 

MOVED by Aid. Rankin, 

THAT Council request the Liquor Control and Licensing Branch 
to suspend the liquor license of the Hildon Hotel beer parlour. 

- CARRIED 


(Aldermen Little ^nd Kennedy opposed.) 
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COMMUNICATIONS OR PETITIONS (cont'd ) 

2. Board of Directors Meeting: 

Canadian Federation of Mayors and Municipalities 

MOVED by Aid. Adams, 

THAT, pursuant to advice received that the Board of Directors 
of the Canadian Federation of Mayors and Municipalities will 
meet in Cowansville, Quebec, March 4th and 5th, Alderman Wilson, 
a Director, be authorized to attend this meeting. 

- CARRIED 

3. Fee re Projecting Electrical 
Signs over City Streets 


A communication was noted from the President of the 
Illuminated Sign Manufacturers in respect of Council instructions 
that the Association's submission regarding the fee proposed for 
projecting electrical signs over City streets must be received 
by the City by February 15th. In the communication it is requested 
the date of submission be extended to March 15th to allow further 
consideration to take place. 

MOVED by Aid. Linnell, 

THAT the extension requested be not granted and outstanding 
matters in connection with this question, such as the pending 
Board of Administration report and By-law, be submitted to Council 
at its next meeting when the Council will proceed to take action. 

- CARRIED 

4. Student Parking: 
Langara Campus 

At a previous meeting, the Council requested the School Board 
to make free parking available on the parking areas on the 
Langara Campus of Vancouver City College. A reply has been 
received from Mr. J.E. Robertson, Bursar, from which the 
following is extracted: 

"That the Vancouver City College Council accept the offer 
of the City Council to negotiate the sharing of the cost 
of upkeep of the parking lot at Langara, and on successful 
completion of such negotiations, that the parking fees be 
removed . " 

It is suggested in the communication, advice be given when 
representatives of the College and the Council may meet to 
further discuss the question. 

MOVED by Aid. Bird, 

THAT a Committee be appointed to meet with representatives 
of the College to further this matter; it being understood the 
items for discussion will be generally on snow clearance and 
painting of lines on the parking lot. 

- CARRIED 

(His Worship appointed Alderman Linnell and 
Alderman Rankin to comprise the Committee) 
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RISE FROM COMMITTEE OF THE WHOLE 

MOVED by Aid. Harcourt, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Harcourt, 
SECONDED by Aid. Kennedy, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


BY-LAWS 


1. A BY-LAW TO AMEND BY-LAW 
NO. 3575 BEING THE ZONING 
AND DEVELOPMENT BY-LAW 
(Grandview-Woodland Area 
Plan, Part I) 


MOVED by Aid. Harcourt, 
SECONDED by Aid. Ford, 

THAT this By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Ford, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 
(Aldermen Bellamy, Boyce and Kennedy excused from voting.) 


2. A BY-LAW TO AMEND BY-LAW 

NO. 4299 BEING THE VEHICLES 
FOR HIRE BY-LAW 


MOVED by Aid. Kennedy, 
SECONDED by Aid. Harcourt, 

THAT this By-law be introduced and read a first time. 

- CARRIED UNAIJIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Kennedy, 
SECONDED by Aid. Harcourt, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 


- CARRIED UNANIMOUSLY 
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MOTIONS 


A. Allocation of Land for 
Lane Purposes 

(South 2 feet of Lot 7, Block 200, 
District Lot 526, Plan 1058) 


MOVED by Aid. Harcourt, 
SECONDED by Aid. Ford, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver for lane purposes land in the City of Vancouver, 
Province of British Columbia, more particularly known and described 
as follows: 

South 2 feet of Lot 7, 
Block 200, 
District Lot 526, 
Plan 1058 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes and declared to form and to constitute portion of a 
lane. 

- CARRIED UNANIMOUSLY 


B. Allocation of Land for 
Lane Purposes 

(South 10 feet of Lot 7, Block 301, 
District Lot 526, Plan 1058) 


MOVED by Aid. Harcourt, 
SECONDED by Aid. Ford, 

THAT WHEREAS the registered owner has conveyed to the City of 
Vancouver for lane purposes land in the City of Vancouver, Province 
of British Columbia, more particularly known and described as 
follows : 

South 10 feet of Lot 7, 
Block 301, 
District Lot 526, 
Plan 1058 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for lane 
purposes and declared to form and to constitute portion of a lane. 


- CARRIED UNANIMOUSLY 
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MOTIONS (Cont'd.) 


1. Enactment of 'Freedom 
of Information' By-law 

MOVED by Aid. Ford, 
SECONDED by Aid. Harcourt, 

THAT WHEREAS Section 168 of the Vancouver Charter provides 
for the people's right of access to city records and documents; 

AND WHEREAS exceptions have been made in the past without 
proper explanation; 

AND WHEREAS this creates distrust of public servants and 
politicians, alike; 

AND WHEREAS the democratic process depends on an informed 
electorate ; 

AND WHEREAS the Union of B.C. Municipalities is on record as 
favouring freedom of information legislation for all levels of 
government; 

THEREFORE BE IT RESOLVED THAT Vancouver City Council enact a 
Freedom of Information By-law stating reasonable times when all 
records and documents are to be available, excepting only those 
dealing with personnel matters, current property transactions and 
current litigation. 

- CARRIED 

(Aldermen Bellamy, Gerard, Kennedy and Little opposed.) 

2 . Voting - Re zoning Matters 

MOVED by Aid. Boyce , 
SECONDED by Aid. Rankin, 

THAT WHEREAS eight votes of Council are required for approval 
on any civic grants regardless of how small the amount; 

AND WHEREAS in contrast only a simple majority is required to 
pass a rezoning; 

AND WHEREAS such rezonings do have much greater financial 
implications than the majority of any said grants; 

AND WHEREAS a recent major rezoning was approved with only 
seven of the eleven members of Council in attendance, and then by 
the majority of only one vote; 

THEREFORE BE IT RESOLVED THAT this obvious imbalance be 
corrected by imposing an appropriate standard of voting principle 
to be decided after consultation of staff and members of Council as 
soon as possible. 

- Referred - 

MOVED by Aid. Boyce, 
SECONDED by Aid. Rankin, 

THAT the principle involved in the above motion be referred to 
the Director of Legal Services for a report. 

- CARRIED 


(Aid. Gerard and Kennedy opposed) 
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NOTICE OF MOTION 

The following Notice of Motion was submitted by Aid. Kennedy 
and recognized by the Chair: 

1. Re-routing of Transportation 
of Dangerous Chemicals 

MOVED by Aid. Kennedy, 

SECONDED by Aid. 

THAT WHEREAS the chemical spills and fires at Mississagua 
! were warnings to all Canadians that new measures are now required 
I to protect urban areas; 

AND WHEREAS the Central Waterfront of Vancouver was recently 
rezoned "urban" under the Official Regional Plan, and has been 
identified as the most vulnerable area in Canada in respect of this 
type of hazard; 

AND WHEREAS a Convention Centre has been proposed within the 
subject area, bringing people and traffic to attend it; 

AND WHEREAS alternative routing exists, leading to other ship- 
shore locations such as Tilbury Island, Port Mann, Roberts Bank, etc. 

AND WHEREAS the Rail Relocation Act might be invoked to effect 
such relocation; 

THEREFORE BE IT RESOLVED THAT the Standing Committee on 
Transportation be asked to strike a special Sub-Committee to study: 

(a) re-routing of transportation of dangerous 
chemicals, and 

(b) the extent to which trackage can be removed 
from the Central Waterfront. 


- (Notice) 


The following Notice of Motion was submitted by Aid. Rankin 
and recognized by the Chair: 

2. Amendment of Section 73A 
of the Vancouver Charter 

MOVED by Aid. Rankin, 
SECONDED by Aid. 

THAT WHEREAS the Vancouver City Charter allows a person 
who claims to be a qualified elector the right of swearing or 
affirming an affidavit that qualifies them to have a vote in a 
civic election but requires that his or her name appear on the 
list of electors in the current or previous list; 

AND WHEREAS the Municipal Act does not have this particular 
requirement; 

THEREFORE BE IT RESOLVED THAT an application be made to 
the Provincial Government to delete Section 73A of the Vancouver 
Charter and insert in lieu thereof legislation similar to the 
pertinent section in the Municipal Act, i.e. - 

a person whose name does not appear on the last 
certified list of electors of the municipality 
is entitled to vote if 

(a) he files with the Returning Officer an 
application for registration in the 
form prescribed, and 

(b) he is otherwise qualified to have his 
name entered upon the list of electors. 


- (Notice) 
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ENQUIRIES AND OTHER MATTERS 


Aid. Ford 

West End High-rise 
Developments 


referred to a recent development 
proposal for a site at Pacific and 
Thurlow and the current debate on the 
merits of high-rise versus low-rise 
developments in the West End and 
requested a report to the Planning 
and Development Committee. 

The Deputy Mayor so directed. 


The Deputy Mayor 

Premises at 

5 North Kootenay St. 


referred to a memo that he had circu- 
lated to Council on premises at 5 North 
Kootenay Street. The owner of this 
property has renovated this house in 
contravention of the Zoning and Develop- 
ment By-law and the Board of Variance 
has refused his subsequent appeal for 
relaxation of the By-law. 


MOVED by Aid. Rankin, 

THAT consideration of this item be deferred, pending a report 
from the Director of Permits and Licenses. 

FURTHER THAT the owner of the property be invited to address 
Council when the report is before it for consideration. 


- CARRIED 


(Aid. Boyce opposed) 


******* 


The Council adjourned at approximately 5:50 p.m. 


******* 


The foregoing are Minutes of the R^ular 
Council Meeting of November 27, ISn^i, 
adopted by Council on December 4, 1 1^9)7 9 
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DATE November 22, 1979 

TO: VANCOUVER CITY COUNCIL 

SUBJECT: 50 West Cordova Street - Hildon Hotel 

I 

I CLASSIFICATION: INFORMATION 

On November 19, 1979, City Council received a letter from the 
Solicitors for the operator of the above Hotel, and Council directed 
that inspections be carried out to provide a list of Lodging House 
By-law violations in the above Hotel. 

The Director of Permits and Licenses reports as follows: 

"This building has a long history of Lodging House By-law de- 
ficiencies, and on September 18, 1979, City Council directed that 
the Medical Health Officer take legal action to cause the build- 
ing to be vacated since no valid and subsisting Operator's Permit 
had been, or could be issued to permit the continued operation of 
I the Lodging House , as the premises did not comply with the 

provisions of the Lodging House By-law. 

Inspections of the Hotel were carried out on Tuesday, November 20, 
1979 by Inspectors from this Department. The results are as 
follows : 

I. 74 rooms require new floor coverings. 

[ 2. 29 rooms require repairs and repainting of walls. (filling 

cracks, holes, etc.) 

3. 25 rooms require repairs and repainting of ceilings. (filling 
cracks, holes, etc.) 

4. 9 rooms require new traps to be installed in hand basins. 

5. 2 rooms require new mattresses. 

6. 2 rooms require repairs to the door jambs (badly smashed) . 

7. Hallway lighting on all 5 floors was found to be below an 
acceptable standard (now below 10 foot candles) . 

8. New floor coverings are required on the 1st and 2nd floor 
hallways (presently in bad repair) . 

9. Repair and repainting of all hallways is required. (filling 
cracks, holes, etc.) 

10. The front and rear staircases leading to all floors require 
repair, repainting and general maintenance. (walls have 
holes, cracks, etc.) 

II. The men's water closet on the 1st floor requires to be 
repaired and put back in service. 

The Inspectors were unable to gain entry to 20 rooms of the 
building. The Manager of the Hotel, Mr. Morris, was not 
present at the beginning of the inspection but joined the 
Inspectors for the last half of the inspection tour. 

Attached is an Appendix showing the room numbers where the 
above outlined repairs are required." 

The City Manager submits the report of the Director of Permits and 
Licenses for Council's INFORMATION at the time it considers the 
report of the Community Services Committee dated November 8, 1979. 
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WORKS AND UTILITY MATTERS 

RECOMMENDATION 

1 . Funding Requirements for Closure of Pender/Keefer Diversion 
The City Engineer reports as follows: 

"On April 24, 1979, Council approved the expenditure of $75 000 from Urban 
Demonstration Funds for trolley work related to the future closure of the Pender/ 
Keefer Diversion to accommodate the proposed Chinese Garden/Park. The approval 
of funds for that portion of the work was required at that time so that the trolley 
modifications could proceed in conjunction with similar work necessitated by the 
Pender Street Improvement Project. The report considered on April 24 noted that 
costs for signal ization and street works related to the street closure and Garden/ 
Park development would be reported at a later date when detailed information was 
available. The purpose of this report is to provide the detailed information on 
costs and seek approval of the necessary funds. 

The modified street plan for the Chinatown area resulting from the closure of 
the Pender/Keefer Diversion involves the conversion of Pender and Keefer Streets 
between Main and Carrall and Columbia Street between Pender and Keefer from one- 
way operation to two-way. The implication of this change in terms of transit 
rearrangements has been reported separately to the Transportation Committee. In 
Order to make the transition, it is necessary to physically close the diversion 
at the Carral 1/Pender and Col umbi a/ Keefer intersections including construction 
of curbs, alter traffic signals on Pender, Keefer, Columbia and Carrall Streets 
and install new traffic control signs to accommodate new directional and curb 
usage arrangements. Other minor modifications such as relocation of street 
lighting fixtures and drainage improvements are also required. The estimated 
cost is $60 000 for the necessary worte for street closure only to accommodate 
the Garden Park and Cultural Centre. 

The Director of Finance advises that actual costs will be recovere'd from the 
$1.5 million provided by the Federal Government. 

The City Engineer recommends that Council approve $60 000 for works necessary to 
close the Pender/Keefer Diversion, with funds provided from the Federal Government 
Urban Demonstration Grant." 

The City Manager RECOMMENDS that the foregoing recommendation of the City Engineer 
be approved. 

2. Tender 58-79-9: Supply and Delivery 
of Mineral Aggregates 

Tenders for the above were opened by the City Clerk on October 22, 1979 and referred 
to the City Engineer and Purchasing Agent for report. 

Working copies of the tabulation are on file in the Purchasing Agent's Office. 
The prices shown in this report and in the tabulation include all taxes and charges. 
Funds for all purchases are provided in the Revenue and Capital Budgets. 
The Purchasing Agent and City Engineer report as follows: 

"Four tenders were received, and we are recommending the low bid in all cases except 
the following: 

Item 2 - Chips 

This item is cancelled as no material bia met specifications, and a substitute material 
can be used. 
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Clause No. 2 Continued 
Item 5 - Crushed Rock 1 

The low bid of $37 320 was submitted by ;Jack Cewe Ltd. However, the material offered 
by the 2nd low bidder. Construction Aggregates ($37 800) is 5% lighter by weight, 
offering a 5% volume/weight advantage over the material from Cewe. This more than 
offsets the 1.3% price per tonne differential between the two tenders and is, therefo 
the best value for the City. 

Item 13A - Crushed Ta ilings (Unquarried) 

This item was listed as an alternative to Item 13 (the preferred material) in the 
event that Item 13 was not available. 

Three firms submitted bids for Item 1 3A which were lower, on a per tonne basis, than 
the recorranended low bid for Item 13, but the low bid for Item 13 had a volume/weight 
advantage which more than offset the price per tonne differential. 

It should also be noted that the tender by Rivtow Straits, the low bidder for items 
7 and 13, contained an escalator clause for transportation and unloading charges 
which would increase these charges by .25% for each 1% increase in diesel fuel costs. 

Diesel price increases of approximately 19% and 31% for items 7 and 13 respectively, 
for the entire period of the contract would be required to change the order of 
bidding and, as we consider this extremely unlikely, we have recommended the award 
of these items to Rivtow Straits Ltd. 

Provision is also made in the tender for the pickup of material by City trucks. 
The recommendations for the supply of this material are based on the lowest on-site 
costs after hauling costs have been considered, and for the purpose of having back- 
up supply sources, if required, during the contract period. 

It is estimated that the pickefJ up portion of materials will cost $18 000. These 
costs have not been included in the award recommendations due to the uncertainty 
of specific job locations during the next 12 months. 

The City Engineer and Purchasing Agent reconrnend acceptance of the following bids: 

A. CONSTRUCTION AGGREGATES LTD. 

Supply, Delivery and Unloading of mineral aggregates at Cambie Yards - items 
1, 3, 4, 5, 9, 10, 11, 17 and 21 - Estimated Cost $603 480. 

Supply of an unspecified portion of mineral aggregates, items 9 and 17, to 
be picked up by City trucks. 


B. RI VTOW STRAIT S LIMITED 

Supply, Delivery and Unloading of mineral aggregates at Cambie Yards - items 
7 and 13 - Estimated Cost $105 680. 


C. JACK CEWE LIMITED 

Supply of an unspecified portion of mineral aggregates - items 9, 12 and 17, 
to be picked up by City trucks. 


D. LAFARGE CONCRETE LI MITED 

Supply of an unspecified portion of mineral aggregates, items 9, 12 and 17, 
to be picked up by City trucks. 

The City Manager RECOMMENDS that the recommendation of the Purchasing 
Agent and City Engineer be approved, subject to a contract satisfactory 
to the Director of Legal Services. 
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3 . Tender No. 29-79-30; Street Lighting Luminaires 

The Purchasing Agent and City Engineer report as follows: 

"Tenders for the above were opened by the City Clerk on September 4, 1979 and 
referred to the City Engineer and Purchasing Agent for report. 


Working copies of the tabulation are on file in the Purchasing Agent's Office. 


The Provincial Tax is in addition to all prices shown in this report and in 
the tabulation. 

Funds for this purchase are available in the Revenue & Capital Budgets. 

The specifications called for luminaires with lens and ballast options, to 
enable us to select the most efficient and/or cost effective combination of 
components. 

Five tenders were received. G.T.E. Sylvania Ltd. submitted the lowest bid for 
all equivalent luminaires and optional components. 

In the case of items 4 and 4A, G.T.E. Sylvania submitted the lowest bid meet- 
ing specifications, and they also offered an even lower cost alternative which 
did not meet specifications. The deviation from specifications is minor, how- 
ever, and the cost difference justifies its acceptance. 

We, therefore, reconmend acceptance of the most efficient and/or cost effective 
combination of components from G.T.E. Sylvania Ltd. at a cost of $168 060.50, 
plus Provincial Tax. " 


The City Manager RECCMMENDS that the recommendation of the Purchasing Agent and 
the City Engineer be approved, subject to a contract satisfactory to the Director 
of Legal Services. 


4. Disposal of Illegal Advertising Signs 


The City Purchasing Agent reports as follows: 

"The Engineering Department has an enforcement program whereby they impound 
advertising signs which are illegally displayed on City sidewalks and boule- 
vards. 

The material used in many of the signs has some salvage value. The City 
Engineer considers, however, that they should not be offered for sale by 
auction because the owners may reclaim their signs upon payment of a $25.00 
fee but, if auctioned, they would have the opportunity to retrieve their 
signs for a cost substantially less than the $25.00 fine. 

The City Engineer considers, and the City Purchasing Agent agrees, that the 
most cost-effective method of disposal is to donate the material to the 
Opportunity Rehabilitation Workship (ORW) because ORW has agreed to pick up 
the signs, and that will eliminate our labour costs incurred in their dis- 
posal. ORW is a non-profit organization which uses donated salvage in their 
training program for the vocationally handicapped. 

Donations require City Council approval. I, therefore, reconmend 


A. Approval to donate the 50 advertising signs currently in storage 
to the Opportunity Rehabilitation Workshop. 

B. Authorization for the City Engineer to turn over additional signs, 
as they become available in the future, to the Opportunity Rehab- 
ilitation Workshop. " 

The City Manager RECOMMENDS that the reconunendations of the City 
Purchasing Agent be approved. , ^ 
FOR COUWCIL kam see PAG£(S)..Mt.. 
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BUILDING AND PLANNING MATTERS 


RECOMMENDATION 

1 . Proposed Rezoning - 2910 East 22nd Avenue 


The Director of Planning reports as follows: 

"An application has been received from Mr. A. Ingre, on behalf 
of the Three Links Care Society, requesting an amendment to 
the Zoning and Development By-law No. 3575, whereby the two 
lots located on the southeast corner of East 22nd Avenue and 
Renfrew Street (Lot A and Lot 4, both of Section 48, Northwest 
one-quarter, Townsite of Hastings Suburban Lands, Plans 16142 
and 7436) would be rezoned from CD-I Comprehensive Development 
District and C-1 Commercial District, respectively, to CD-I 
Comprehensive Development District for the stated purposes of: 

'Erecting an Intermediate care facility of 76 
bed-units for seniors, handicapped, and persons 
admitted under the Long-Term Care Act of the 
Province of British Columbia.' 

The present CD-I By-law permits 'senior citizen housing' only. 

SITE DESCRIPTION 

The site and existing zoning are outlined on the attached Appendix 
A plan. The irregularly-shaped site is located at the southeast 
corner of the intersection of 22nd Avenue, Renfrew Street and the 
Boyd Diversion. The site slopes from south to north producing a 
change in elevation of approximately 3 m (10 feet) from the rear 
of the site to East 22nd Avenue. 

The site consists of the corner lot (Lot A of Section 48, mk* 
THSL, Plan 16142) which is presently zoned CD-I Comprehensive 
Development District under By-law No. 4789 and the adjacent 
easterly lot (Lot 4 of Section 48, Mh, Townsite of Hastings 
Suburban Lands, Plan 7346) which is presently zoned C-1 Commercial 
Distri ct. 

To the east, adjacent to the site, are four lots fronting onto 
East 22nd Avenue which are zoned C-1 Commercial District and 
developed with small stores and offices. Three of the buildings 
are two storeys in height, the second storeys being developed 
v/ith dwelling units. 

North of the site, across East 22nd Avenue, is Renfrew Park 
v/hich contains the Renfrew Community Centre. To the west, the 
site on the southwest corner of Renfrew Street and East 22nd 
Avenue is zoned C-1 Commercial District, City-owned and is vacant. 
Six lots on Renfrew Street between East 21st and East 22nd Avenues 
are zoned C-1 Commercial District and developed with a gasoline 
service station (in operation), a small office and three one-family 
dwellings. 

The properties to the south are extensively developed with single- 
family dwellings and are zoned accordingly. 

BACKGROUND 

The CD-I portion of the site was originally zoned C-1 Commercial 

District along with other properties on the south side of Ea5.t 
22nd Avenue and west side of Renfrew Street. 
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Regular Council, February 16, 1971 4 

COMMUNICATIONS OR PETITIONS (cont'd ) 

5. Transit Service Changes 

Communications were noted from the B.C. Hydro and Power 
Authority, dated February 9th and February 11th, outlining 
transit service changes, effective February 15th and February 26th 

MOVED by Aid. Wilson, 

THAT these communications be received and referred to a 
special meeting of the Standing Committee on Transportation 
to deal with the comments in these communications and with a 
view to discussing the general matter with the Provincial 
Government . 


- CARRIED 


MOVED by Aid. Rankin, 

THAT the Vancouver City Council express its disapproval of 
the transit service changes ordered by the B.C. Hydro and Power 
Authority, as referred to in communications from the company 
under date of February 9th and February 11th. 

- CARRIED 

MOVED by Aid. Rankin, 

THAT a Committee of Council be appointed to request a 
meeting with the authorities of B.C. Hydro and Power Authority, 
including Dr. Shrum, and a meeting with the Provincial 
authorities in order to discuss the particular matters contained 
in these communications. _ CARRIED 

(His Worship appointed Aldermen Linnell, Phillips 
and Rankin to comprise this Committee) 

6 . Centennial Celebrations 

A communication was received from Vancouver M.L.A.'s 
at a previous Council meeting asking the Council actively 
participate in Centennial celebration arrangements by appointing 
a responsible and energetic Centennial Committee. A reply was 
forwarded to the effect that the Council 's funds in respect of 
Centennial matters were exhausted on the Centennial project. 
Today the Council received a further communication from the 
M.L.AIs reiterating the request. 

MOVED by Aid. Broome, 

THAT the named Vancouver M.L.A.'s be appointed a Centennial 
Celebrations Committee, at no cost to the City, with authority 
to recommend to City Council in regard to self-liquidating 
pro j ects . 


MOVED by Aid. Rankin, 

THAT the motion of Alderman Broome be tabled. 


- LOST 


- LOST 


(The Motion of Alderman Broome was put and lost) 

(Alderman Sweeney is recorded as voting against the 
motion of Alderman Broome) . 

MOVED by Aid. Hardwick, 

THAT the communication from the Vancouver M.L.A.'s dated 
February 15, 1971, be received. 


- CARRIED 


(Alderman Linnell is recorded as voting against the 
motion of Alderman Hardwick) 
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Clause 1 continued 

Approval was received for the rezoning of the corner lot to CD-I 
Comprehensive Development District at a Public Hearing held in 
November, 1973. This rezoning permitted the use of the site for 
senior citizens' housing. 

Development of the proposed senior citizens' housing project was 
not undertaken subsequent to rezoning approval. as financing was not 
available. 

The applicant for the present rezoning initially pursued a proposal 
to develop a 50-unit Senior Citizen Care Facility on City-owned 
property on the southwest corner of Renfrew Street and East 22nd 
Avenue. Investigation by the funding authority (CMHC) determined that 
the City-owned site and a privately-owned site on the southeast 
corner of Renfrew Street and 22nd Avenue (Lot A only) were unsuitable 
for this form of development due to high average levels of traffic 
noise. The applicant subsequently purchased an adjoining C-1 
Commercial District property (Lot 4) to the east of the privately- 
owned site on the southeast corner to overcome CMHC's concerns. 

PROPOSED DEVELOPMENT 

The applicant has submitted a set of drawings in conjunction with 
this application, which were stamped "Received, City Planning Department, 
June 15, 1979." The plans indicate the construction of a 76 bed-unit 
intermediate care facility, consisting of three storeys and a cellar 
which provides 14 underground parking spaces. The facility would 
include ancillary office space, meeting rooms and chapel, lounges, 
dining area and physiotherapy rooms. The development maintains a 
floor space ratio of 1.24 and a height of 9.702 m (31.83 feet). 

CITY ENGINEER 

The (;ity Engineer has no objection to the proposed rezonin() provided 
that off-street parking and loading complies with Section 12 of the 
Zoning and Development By-law as qualified by the Director of 
Planning, and that the related Engineering Department standards and 
easement area requirements be met to the satisfaction of the City 
Engineer at the Development Permit stage. 

URBAN DESIGN PAN IIL 

The Urban Design Panel considered the application on July 19th, 1979 
and reported as follows: 

"That great care be taken to retain as many of the 
existing trees as possible. At the D.P.A. stage, 
the Panel would like to see a tree survey indicating 
how many trees will be saved. 

Recommendation: That this design be approved . " 

ANALYSIS 

The Vancouver Health Department advises that there is a shortage of 
Intermediate Care beds in the City of Vancouver and a shortage of 
potential sites. The proposed site has several posit 've features 
which make it suitable for such use. The proximity of con^'eniences, 
such as Renfrew ^ark, the related community centre end the adjacent 
commercial stores improve the "livability" of the project. At the 
same time, the I itermedlate Care facility may direcMy or idlrectly 
enhance the viat lity and appearance of these commercial er fierprises 
to th? east alor j 22nd Avenue. The existing road network provides 
adequate vehicular access to the site and bus transportation is 
avail =ible along Renfrew Street. 
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Clause 1 continued 

By enlarging the site through acquisition of the easterly adjoining 
commercially-zoned property and the subsequent relocation of the pro- 
posed building to the east, negative impacts caused by traffic noise 
should be reduced. The Planning Department notes 
that a suitable landscaping scheme will need to be submitted at the 
development permit stage to ensure proper noise reduction and the 
retention of as much existing natural vegetation as is possible. 

The proposed development is well oriented to East 22nd Avenue and 
presents an articulated fagade to Renfrew Street. The building is 
partially stepped back in conjunction with the natural slope from 
the lane to East 22nd Avenue. 

While the Director of Planning believes that the proposal has suf- 
ficient merit to warrant its referral to a Public Hearing, the fol- 
lowing items should be noted: 

i ) Floor Space Ratio 

The proposal indicates a floor space ratio (f.s.r.) of 
1.24 (including the cellar) or 1.17 (excluding the cellar) 
This exceeds the density of 1.0 which the Planning Dept. has 
felt to be a generally acceptable level. The stated need 
for this density is tied to the financing provided by 
Canada Mortgage and Housing who provide a certain amount 
of money to be allocated for land component costs based 
on the number of beds provided (as explained in a letter 
from J.L. Walter, Chairman of the Facilities Planning 
Committee of the Vancouver Health Department dated 
September 14, 1979, attached as Appendix B). 

While possibly establishing a precedent for future applica- 
tions of a similar nature, the proposed f.s.r. of 1.24 may 
be appropriate, as the site is sufficiently isolated from the 
adjoining residential community and well located in terms 
of community services. This will not be the case in many 
other residential environments. 

The Director of Planning notes that approval of this 
relatively high density may inevitably result in future 
applications involving inflexible financial constraints 
established by senior levels of government which do not 
provide for an adequate and compatible form of development, 
either for potential occupants or adjacent residents. 

i i ) Height 

The proposed development is three storeys plus underground 
parking for a total height of 9.702 m (31.83 feet). In 
relating this to the adjoining properties, it is possible 
to develop to a height of 9.144 m (30 feet) in a C-1 zone 
and to a maximum of 10.668 m (35 feet) in adjacent RS-1 
zones. The proposed height is therefore compatible with 
potentials on adjacent lands. 

111) Off- street Parking 

The .ipplicant has provided 14 undnrfjround parkUuj '.\t.icf: 
and f'ight surface parkiriq spacer (tfiro*- /idJ/if.<Tit, t,o 
22nd Avenue and five along the lane), '.oction 12 of the 
Zoning and Development By-law presents o discrepancy 
between the parking requirements for two specific categories 
of uses: 

(1 Personal Care Homes, Extended Care Homes or G;-oup 
Care Facilities with lodgings require one parking 
space for every 350 sq.ft. of floor area used for 
sleeping units, exclusive of bathrooms; and 
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Clause 1 continued 

(2) Buildings containing three or more dwelling units 
designed solely for senior citizens' housing under 
the National Housing Act or the Elderly Citizens' 
Housing Aid Act, or other similar use require only 
one parking space for every six dwelling units. 

Considering the proposed use as a personal care home or 
extended care home would result in an off-street parking 
requirement of 31 spaces for the proposed development. 
Considering the proposal as a similar use to senior citizens' 
housing would result in a requirement of 13 off-street 
parking spaces. With the assistance of the Vancouver 
Health Department, the applicant has shown that several 
similar developments have been approved by the City at a 
rate approaching one parking space for every six dwelling 
units. The Health Department has indicated that the provi- 
sion of one parking space per every three and one half 
bed-units, as proposed by the applicant, will serve the 
needs of the staff and the needs of the residents of the 
facility and visitors. 

It would seem appropriate to recommend that the parking 
provisions for personal care and extended care homes be 
brought more in line with the requirements of senior 
citizens' housing and other similar uses. However.the 
question of whether one space for every three dwelling 
units or six dwelling units is suitable requires further 
investigation and should form a part of an overall review 
of oarkinq standards. 

CONCLUSION 

While the floor space ratio of the proposed development as indicated on 
the drawings submitted does cause concern in terms of the precedent that 
may be established for such density, the relatively high floor space ratio 
is felt to be warranted in tRis instance. The site is sufficiently Isolated 
from the surrounding one-family dwelling district and the form of development 
pro|)Osed should contribute greatly to the upgrading of this block. If there 
are concerns, they may appropriately be raised by area residents at a Public 
Hearing. 

RECOMMENDATION 

The Director of Planning recommends that the following recommendation be 
received and the whole matter referred directly to a Public Hearing: 

That the application be approved, subject to the provisions of a CD-I 
By-law which will restrict the form of development as laid out in 
Appendix C to this report." 

The City Manager RECOMMENDS that the foregoing recommendation of the Director 
of Planning be approved. 


2. arandview -Woodland N.. P. - 
.4cSpadden Park Redevelopment 

The Director of Planning re|)orts as follows: 

"On July 12, 1977 Council approved the Grandview-Woodland N.I, P. Concept Plan 
which includes an allocation of $460,000.00 for improvements to all five parks 
in the area. For McSpadden Park the intention stated in this plan was to 
"improve the soccer field and children's play area; provide landscaping, lighting 
and tennis courts; and acquire a field house or equivalent for washrooms and 
Chang ing facilities. " 

The |)urpose of this report is to recommend the appropriation of funds for the 
firsi phase of improvements to this park. 


50G 


Manager's Report, November 23, 1979 . . . (BUILDING: A-4 - 5) 


Clause 2 continued 

While the potentials of providing a field house remain to be investigated further, 
plans are sufficiently advanced to proceed with a first phase of improvements 
now. Soccer field resurfacing and drainage, a new set of two tennis courts, 
landscape improvements for the playground and additional streetlamp lighting are 
to be included in this project. 

McSpadden Park's history of violence and vandalism has suggested an overall 
approach to planning this project which would result in substantially changing 
the image of this park. Better use by adults in the evening hours will hopefully 
be encouraged through the introduction of tennis courts and lighting which will 
extend their hours of use somewhat later into the evening without annoying 
neighbours. The layout of the playground area is to be substantially altered in 
order to eliminate physical barriers to vision from the street. This change in 
conjunction with an overall increase in usage which should result from the field 
improvements and provision of tennis courts is expected to discourage use of 
this area, largely as a hang out. 

The tennis courts will be built in a dish shape, draining to the centre, with a 
slight lip around the extreme edge of the pavement to allow flooding and freez- 
ing for skating during particularly cold winters. A tennis practise wall will 
be constructed along the south side of one court and will double as a soccer 
kicking board on its opposite side. Across from this practice wall will be a 
basketball hoop for use when tennis is at a low ebb. 

The soccer field will be leveled to a 1% grade with a complete new drainage 
system being installed under a new turf surface. A four foot high chain link fence, 
the width of the field, along Victoria Drive and Bauer Street with a ten foot 
high centre section is intended to prevent conflicts with traffic caused by 
stray soccer balls, (see Plan Appendix 1). 

The Park Board estimated that the improvements described in this report and 
shown in the attached plan can be constructed for a total cost of $116,176.00 
including a 6% planning and supervision charge. A 15% contingency reserve of 
$16,440.00 is also recommended for inclusion in the budget by the Park Board. 
(See attached Appendices II and III) 

The Grandview-Woodland N.I. P. Committee recommends that sufficient funds be 
appropriated to allow the implementation of these projects as a first phase 
of itiiproveiiients for McSpadden Park, noting that they will continue to pursue 
the (ievelo|iment of a field house or equivalent facility. 

The Director of Planning recoiranends: 

That City Council approve the appropriation of $131,243 from the Grandviow- 
Woodland N.I. P. Social/Recreational Account #898/9404 and $1 ,373 from the 
Reserve/Future Proposals Account #898/9408 to provide a total of $132,616 
for the implementation of improvements to McSpadden Park with costs to be 
shared as follows: 

C.M.H.C. $66,308.00 
Province of B. C. $33,154.00 
City of Vancouver $33,154.00." 

The C.^ ty Manager RECOMMENDS that the recoimnendatioii of the Dxrector 

of Pl<- nning be approved. 


3. Mt. Pleasant N.I. P. Appropriation of Funds: 

Improvements to Dickens School and Mt . Pleasant 
N f ;ighbourhood li ouse 

The Director of Planning reports as follows: 

"On Scr^tember 28, 1976, City Council approved the Mt. Pleasant 
Concept Plan. The Plan's goals included improving the social 
environment and providing more usable oufjlic space in the Mt . 
Pleasant Triangle. Since that time, many projects have been 
ident] Fied and most have been implemented. Surplus funds remain 
after the completion of some of these projects because they cosL 
less than was estimated. 
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Clause 3 continued 

In keeping with the above-noted goals and in order to spend the 
surplus funds the following projects have been identified. These 
projects, plus the planting of trees along Broadway, which were 
approved by Council on August 28, 1979, will account for the 
expenditure of all remaining Mt. Pleasant N.I. P. funds. 

1 . Planters for Charles Dickens School 

Work is currently underway on improvements to Charles Dickens 
School funded through N.I. P. and the School Board. One of these 
improvements is the development of an outdoor classroom area. 
I The Mt. Pleasant N.I. P. Committee recommends and the School 

i Board concurs that a maximum of $1,000 N.I. P. funds be spent on 

I planters to be placed on the perimeter of the outdoor classroom 

j area to beautify it. The estimates prepared by the Vancouver 

I School Board total $9 80 for seven planters (2 types - see Appendix A) . 

2 . Pool Table for Neighbourhood House 

Tho Mt. Pleasant Neighbourhood House is well-eauipped but it is 
felt that the addition of a pool table would improve its 
ability to provide a more casual recreational outlet for people 
in the area. The Mt. Pleasant N.I. P. Committee recommends 
that up to $1,000 be spent out of N.I. P. funds for a pool table 
to be granted to the Neighbourhood House. Three estimates wore 
sought and the least expensive one which met the Neighbourhood 
House's specifications totalled $895.31 (sec Appendix A). 

I N.I. P. funds in the amount of $900 would be transferred from 

the Mt. Pleasant Social and Recreational Account 896/9215 to 
cover purchase and installation of the pool table. CMHC 
concurs with the project. 

I RECOMMENDATIONS 

I 

! The Director of Planning recommends: 

A. THAT City Council approve an appropriation of $980 from the 

Mt. Pleasant N.I. P. Social and Recreational Account 896/9215 for 
the purchase and installation by the Vancouver School Board of 
seven planters for Charles Dickens School. Costs are to be 
shared as follows: 


Federal (50%) 
Provincial (25%) 
City (25%) 


$490 .00 
$245.00 
$245.00 


TOTAL 


$980.00 


B. THAT City Council approve an appropriation of $900 from the 
Mt. Pleasant N.I. p. Social and Recreational Account 896/9215 
for the purchase and installation of a pool table for the Mt ; 
Pleasant Neighbourhood House. The costs are to be shared as 
fol lows : 


Federal (50%) 
Provincial (25%) 
City (25%) 


$450 .00 
225.00 
225.00 


TOTAL 


$900.00 . 


II 


The City Manager RECOMMENDS that the foregoing recommendations of 
the Director of Planning be approved. 
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INFORMATION 

4. Vancouver Art Gallery - 
Provincial Court Complex 

The Director of Civic Buildings reports as follows: 

"At the last Building Committee meeting of the Art 
Gallery held on Wednesday, November 14th, a letter from the 
Community Arts Council of Vancouver addressed to the Mayor 
and Aldermen concerning the conversion of the Old Court House 
Building for use by the Vancouver Art Gallery was discussed. 
This letter advised the Mayor and Council members of the 
resolution of the Arts Council passed at their meeting on 
October 25th expressing their concerns for the retention of 
certain features and character of the existing Court House 
Building. 

The Art Gallery Building Committee wish me to advise 
Council that they share the concern of the Community Arts Council 
for the preservation of the important Heritage features of 
this Building and the amenity of the site. 

Council recently approved funds for further design work 
on this project and the Architects have spent considerable 
valuable time in the past weeks, in conjunction with the Committee, 
in refining the proposals. This work has been directed to 
both reduce the costs of structural alterations and to 
preserve the Building's character as much as possible. They 
are confident that the latest proposals for the interior agreed 
upon at the last meeting, which retain the central rotunda, 
will meet these objectives and allay concerns of the Community 
Arts Council. 

The Committee also wishes City Council to know that a 
great deal of effort and consideration is being given to the 
other issues raised in the resolution. The Building Committee 
and the Architects recognise the desirability from the Urban 
Design point of view of using the present imposing entrance facing 
Georgia Street but this presents a difficult Architectural problem 
in connection with the satisfactory planning and operation of 
the Gallery. Much time and effort has been devoted to examining 
various proposals but at the present time n o viable solution has 
been found to utilize the Georgia Street entrance of the old 
Provincial Courts for the Gallery. The Committee is hopeful that 
a spirit of co-operation and understanding of the Gallery's 
problems by all interested groups will eventually lead to a solution 
which will be acceptable to all concerned to integrate the steps and 
building facade with the courtyard facing Georgia Street. The 
Committee has directed the Architects to continue with their studies 
of this problem and to report progress and possible solutions to 
them at their next meeting on Tuesday, 27th November. 

The Art Gallery Building Committee would be pleased to 
appear before Council or a Committee of Council to discuss all 
of the concerns expressed, but request that important issues not 
be pre-judged at this time without the benefit of a full examination 
of the issues. 

It has come to my attention that two other letters, one from 
the Heritage Advisory Committee, and the other from the Vancouver 
Planning Commission, have been sent to members of Council expressing 
the same sentiments as the Community Arts Council, and I wish 
Council to know that all of the expressed concerns are being given 
active consideration in the design of the renovations. 
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It is intended that the Architects apply in the near future 
for a Preliminary Development Permit which will permit the design 
concerns, including the design and use of the courtyard fronting 
Georgia Street to be addressed with the concerned groups in the 
processing of the application. Many of the issues raised are quite 
complex and the satisfactory resolution of these have important 
consequences for the use and operation of the gallery." 

The City Manager submits the foregoing report for Council's 
INFORMATION. 


RECOMHENDATION 

5. Alterations to B.C. Permanent Loan Building 
330 West Pender Street - D.P.A. No. 85435 


The Director of Planning reports as follows: 

"In March 1976, Council designated the B. C. Permanent Loan 
Building as a Heritage Building. Under the provisions of 
the Heritage Designation By-law, no alterations to the 
exterior may be carried out without the approval of Council. 
A Development Permit Application has been made for alterations 
to the building to change its use to a wholesale jewellers. 
The exterior alterations include the repair of the street 
and lane facades, blocking in doors and windows of tho side 
elevations, ref)lacement of a rear fire oscajx^, anrl thf- 
conversion of two front stairwells leading from the 
sidewalk to the basement into grade level planters. 

On October 15, 1979, the Heritage Planner reviewed the appli- 
cation and recommended, on behalf of the Heritage Advisory 
Committee, that the application be approved. 

On October 31, 1979, the Director of Planning approved the 
application subject to the approval of Council after receiving 
advice from the Heritage Advisory Committee. 


The Director of Planning recommends: 

that Council approve the exterior alterations to 
the B. C. Permanent Loan Building, 3 30 West Pender 
Street as described in Development Permit Application 
No. 85435. " 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Director of Planning be approved. 
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FINANCE MATTERS 


INFORMATION 

!• ICMA European Task Force (May 15 to June 2) 
The Director of Finance reports as follows: 

" BACKGROUND 

The Manager of Economic Development participated In this task force 
following approval by Council of the City Manager's 30 March 1979 
report. The task force travelled to France and Germany to study 
public sector/private sector cooperation for economic development. 

Unfortunately, the representatives of the cities we visited were 
mainly Interested In briefing us on how they accomplished their 
economic and social development goals. Consequently we were not 
able to uncover any examples of cooperation between the cities and 
private companies (In the North American sense) for the achievement 
of the cities' economic goals. 

France 

Administrative law controls the operations of all government levels 
and Is quite cumbersome. Consequently the cities often create quasi- 
public corporations (see Appendix 1) that can operate under the 
flexible private law . The shareholders of these quasi-public 
corporations (Soclete d'Economle Mlxte - SEM) receive no dividends, 
and all borrowings are from a special central bank (Calsse de Depots 
at Consignations - C.D.C.). 

The urban community of Lyon (metropolitan population of 1.2 million) 
used a SEM to develop and operate Its rapid transit system, and to 
redevelop 60 acres In the Inner city (population 550,000) for a 
mixed of f Ice/hotel/retall/resldentlal complex employing 9,000 people 
and housing 3,000. The SEM consulted 

prospective occupants during the planning stage. It also constructed 
the first office building to establish the credibility of the area 
designated for offices. Other privately funded office projects 
followed shortly afterward. 

Grenoble uses SEM's to purchase land, build Infrastructure, construct 
commercial and Industrial centres, restore old buildings, develop 
Industrial and commercial areas, and operate Its public transport 
sys tem . 

Paris (population 2+mllllon) Is using a SEM to redevelop the old 
city market Into a commercial/ res Identlal/ entertainment and 
transportation centre. The City of Paris 

owns a large number of underground parking lota and uses a SEM as 
the corporate vehicle. Approximately 90 acres of Industrial property 
(Including the former Citroen plant) was acquired by a SEM and, because 
It was considered a sensitive area, was developed for residential, 
commercial and park use. The City of Paris also uses quasi-public 
corporations to acquire land for industrial parks which it sells 
on a 90 year leasehold basis only. 

Germany 

In Germany there was little evidence of close economic development 
cooperation between the cities and private companies. In order to 
encourage the well educated middle class to return to the central 
city, Munich (population 1.3 million) encourages the modernization 
of older housing, rather than high density low rise developments, 
and is endeavouring to reduce noise and hazards. While much industrial 
property is destined for conversion to higher order uses, the City 
provides the displaced industrialist with the opportunity to buy 
industrial property in new areas at a lower than market price. 
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i Clause No. 1 cont'd ; 

I 

j The City of Burghausen (population 18,000) Is endeavouring to expand 
Its tourist base by renovating Its historic downtown. In order to 
Increase Its downtown population density It also subsidizes families 
to acquire and renovate older residences In the downtown areas. 
Industrial Incentives are limited to the provision of inexpensive 
land . 

The industrial wastes disposal system at Ingolstadt was visited by 
the task force. This facility is owned jointly 

by the state of Bavaria (40%) local governments (30%) and private 
industry (30%). It is a non-profit venture that is designed to 
"break-even". The main purpose appears to be to handle industrial 
waste effectively and economically. 

In our discussions with a major archi tec t/ developer in Munich, we 
were advised that the Cities and private development companies rarely 
join forces except for housing for low income families. This latter 
involvement occurs bec.iuse the City handles the senior government's 
interest subsidies. 

SUMMARY 

The cities visited by the task force appear to promote their 
developmental goals by assembling, clearing and marketing residential 
commercial and industrial property. The cities of Paris, Grenoble, 
and Lyon use quasi-public corporations to expedite those activities, 
whereas Munich and Burghausen appear to handle such programs from 
within the bureaucracy. In all instances, the "thrust" of the 
program is the achievement of a social goal, with little concern 
about creating a profit. A bibliography of some of the material 
gathered is available. These reports, brochures, are 

available at the Economic Development Office. 

CONCLUSION 

The ICMA task force did not gain the information it was seeking on 
public/private cooperation for economic development. However, 
the technique of using a quasi-public corporation to separate the 
City's regulatory role from its evolving role as a developer appears 
to be resulting in good development. 


INFORMATION 

The Director of Finance submits the above report for INFORMATION." 

The City Manager submits the foregoing report of the Director of 
Finance for INFORMATION. 


RECOMMENDATIONS 

2 . Renewal of Fiscal Agency for City Debenture Issues 
The Director of Finance reports as follows: 

"Commencing in 1974 and each two years thereafter. City Council approved a recom- 
mendation of the City Manager and the Director of Finance that A.E. Ames Pi Co. Ltd. 
be appointed the City's fiscal agents for City debenture issues for a two-year 
period, the latest one ending December 31st, 1979. During the term of the agree- 
ments, various debenture issues have been successfully placed and A.E. Ames & Co. 
Ltd. assisted the City in the preparation of documents and in its presentations to 
the Rating Agencies, wherein the City obtained an improvement in its U.S. bond 
rating. 

Our fiscal agents assist us in many ways, with advice and with such items as obtain- 
ing 1st mortgage funds in connection with the False Creek development. 
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Clause No. 2 cont'd : 

The City had a very successful bond issue in May of this year, and A.E. Ames & Co. 
Ltd. is entitled to major credit for that issue. It is anticipated that the next 
public issue of the City would be in the second half of 1980. 

I am at this time recommending that the City renew the fiscal agency with A.E. Ames 
& Co. Ltd. for City bond issues in 1980 and 1981. In the extremely unstable bond 
markets and with the very high interest rates, both of which can be expected to 
continue over the next two or three years, having fiscal agents is a far superior 
arrangement to any other. The fiscal agency provides continual advice on timing 
and size of issues, provides orderly marketing procedures, avoids conflict with 
similar competing credits and provides continual favourable exposure of the name of 
the borrower to the market. It is impossible for a borrower such as the City of 
Vancouver to be sensitive to borrowing conditions and to the bond market on a day- 
to-day basis. Such sensitivity is necessary for successful placement of debenture 
issues in the bond market, and it is one of the responsibilities of the fiscal 
agent to keep abreast of markets and to advise the City in this regard. 

The Fiscal Agency Agreement is not a highly formal contract but is basically an 
agreement between a borrower and a fiscal agent or syndicate of underwriters that 
the borrowers requirements will be handled in a certain manner. The agreement is 
cancelable on 60 days notice and the terms and conditions, etc. applicable to each 
debenture issue are subject to mutual agreement between the City and the fiscal 
agent. Formal items of the contract refer to such matters as expenses and commissions 
on a mutually-agreed debenture issue, flo changes are proposed in these terms, from 
those approved by Council in the previous agreements. 

A.E. Ames & Co. Ltd. have a long history of serving the City very well under both 
agency arrangements and by virtue of them winning a majority of our public tender 
issues in the past. They have also been the dealer that has maintained the best 
contact with the City and have been most diligent in providing the City with good 
information and advice over many years. They are one of the largest Canadian 
Investment Dealers with well-established branches and extensive experience in the 
principal foreign capital markets. They are thoroughly knowledgeable regarding the 
City of Vancouver. 

I recommend that: 

A. City Council authorize me to conclude on behalf of the City, the Fiscal Agency 
Agreement with A.E. Ames & Co. Ltd., essentially similar to the expiring agree- 
ment, with no changes in obligations of the City regarding expenses or commissions, 
for the period January 1, 1980 to December 31, 1981, subject to cancellation by 
either party on 60 days notice. 

B. Prior to any bond issues the terms and conditions be reviewed by myself with the 
Finance and Administration Committee and City Manager, or, in the event of the 
Finance and Administration Committee being unable to meet, that the terms 

and conditions be approved by the Mayor, Chairman of the Finance and Adminis- 
tration Committee and the City Manager. 

C. The Director of Legal Services be instructed, upon advice from the Director of 
Finance, to prepare the necessary by-laws authorizing the issues, for submission 
to Council." 

The City Manager RECOMMENDS that the recommendations of the 
Director of Finance be approved. 
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COMMUNICATIONS OR PETITIONS (cont'd) 


7. Traffic Control System 
Kingsway and Clark Drive 

Alderman Wilson filed with the Council a petition from 
merchants and property owners in the vicinity of Kingsway and 
Clark Drive, protesting a change in the traffic control system 
at this intersection and asking the former arrangement be 
restored; i.e. an automatic 4-way electrically controlled 
signal . 

His Worship directed this petition and covering letter of 
December 24, 1970, be referred to the Official Traffic Commission. 


The Council (in Committee) recessed at approximately 
10:45 A.M. to reconvene 'In Camera' in the Mayor's Office 
following which the Council (in Committee) recessed to reconvene 
in open session in the Council Chamber at 2:00 P.M. 

The Council (in Committee) reconvened in the Council 
Chamber at approximately 2:00 P.M., with the following members 
present : 

PRESENT : His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 
Hardwick, Linnell, Phillips, 
Rankin, Sweeney and Wilson 


DELEGATIONS AND UNFINISHED BUSINESS 

3. Sale of Land for Parks: 
Champlain Heights 


The Board of Administration, under date of January 29, 1971, 
submitted a report of the Director of Planning and Civic Develop- 
ment setting out Council's policy of March 24, 1970, in respect 
of parks in Champlain Heights and proposals for making park 
sites available to the Park Board. 

The Park Board, by letter dated April 16, 1970, requested 
an opportunity to appear before the Council in connection with 
the matter to seek relaxation of the policy of charging the 
Park Board market value for the 119.3 acres of park in Champlain 
Heights. 

The Director of Planning and Civic Development points out 
in the Board of Administration report, parks have been dealt 
with in Champlain Heights as follows: 

(a) subdivided 25 acres of park replaced with the newly 
established pattern and arranged on a straight trade 
basis with the Park Board. 

(b) development of 108.7 acre major park-golf course, the 
estimated price being $750,000. 

(c) a 5-acre lookout park, at $275,000. 

(d) strip parks, approximately 5.6 acres at $308,000. 
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3. Downtown Parking Corporation - Approval of 
Financial Expenditures 

The Director of Finance reports as follows: 

"The Downtown Parking Corporation has been searching for appropriate new premises 
for some time. They have now found the premises and propose to move in the near 
future. As part of their move and in order to have satisfactory equipment to 
handle their payrolls, accounting, and other statistical and accounting work, they 
propose to acquire a new mini-computer at a cost of $28,000, Their present mini- 
computer is not satisfactory for the work they wish to do and further has just been 
seriously damaged by water leaking from a floor above into their present premises. 
They will either obtain an insurance settlement on the present mini-computer or 
if it is not damaged too severely they will receive a trade-in, in either event 
reducing the $28,000 cost of the new machine. The only reason this is being 
reported to Council is that capital expenditures by the D.P.C, in excess of 
$10,000 require the agreement of Council under the terms of the lease agreement 
with the City, 

As Council will be aware, the voting shares of the Downtown Parking Corporation are 
held by the Downtown Vancouver Association (ex D.B.A.) and the D.V.A. is intimately 
involved in the management of the Downtown Parking Corporation, As part of the 
Corporation's move they propose to rent an additional 600 sq. ft. to be subleased 
to the Downtown Vancouver Association at a subsidized rent, 

I recommend that: 

A. Council approve the D.P.C. expenditure of $28,000 less trade-in for their 
new accounting and payroll mini -computer, and 

B. Approve the D.P.C. subleasing a portion of their new office space to the 
D.V.A. at a subsidized rental." 

The City Manager RECOMMENDS that the above recommendations of the 
Director of Finance be approved. 


4 . New Vancouver Indian Centre 
The Director of Social Planning reports: 


"The Royal Canadian Legion Mount Pleasant Branch #177 is 
requesting that the City of Vancouver accept the sum of 
$25,000 which they intend ultimately to be for the benefit 
of the proposed new Vancouver Indian Centre. The exact 
purpose has not yet been determined. However, the Legion 
is required to make the donation before the end of the 
calendar year 1979. 

Renovations to the new centre are scheduled to begin in 
January, 1980. The proposal is that the $25,000 be 
invested in a term deposit at interest, in the name of the 
City, and the proceeds be released to the Indian Centre on 
instructions from the Legion when the Indian Centre and the 
Legion reach agreement on an appropriate program or facility. 
If no agreement is reached by the end of 1980 then the money 
will be paid to an alternate charitable organization specified 
by the Legion. 

The Director of Social Planning recommends the $25,000 term 
deposit be received by the City of Vancouver and held by the 
City Treasurer, the proceeds to be disbursed in 1980 on 
direction of the Legion through the Director of Social Planning." 

The City Manager RECOMMENDS approval of the above proposal to 
accept a donation for the benefit of the Vancouver Indian Centre. 
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5. Renovations to East Health Unit - 2610 Victoria Drive 

The Director of Civic Buildings reports as follows: 

"At its meeting of July 18, 1972 Council appointed Underwood, 
McKinley, Wilson and Smith to act as the Architects for renovation of 
the East Health Unit. 

On July 25, 19 78 Council approved the following recommenda- 
tions of the Medical Health Officer, which were recommended by the City 
Manager in his report dated July 12, 1978: 

A. Council approve the renovation of East Unit to produce 
additional space of 1,500 sq. ft. plus 22 parking 
spaces ; 


B. Approval be given to a total budget of $351,100 for 
East Unit renovations, to be provided from the Health 
and Welfare Buildings Capital Fund Account #421/7901; 

C. Approval be given to authorize $37,600 to prepare plans 
for the alterations, as part of the total funding of 
$351,100; 

D. The City Architect be directed to report back to Council 
with final estimates of cost when the design is complete. 


On May 29, 1979 Council approved a recommendation of the 
Director of Civic Buildings, as recommended by the City Manager in 
his report of May 25 on Finance Matters, that Council approve $17,000 
for replacing the heating boiler, the funds to be provided from the 
Health and Welfare Buildings Capital Fund, Account #421/7902. This 
work was completed at a cost of $18,195. 

Plans for the renovation work have been completed to the 
satisfaction of the Medical Health Officer, and public tenders called 
to carry out the work under a fixed price contract. The following 
tenders were received, each accompanied by a bid bond: 


Dompro Construction Ltd. $243,222.00 

Ratcliffe & Sons Construction Co. Ltd. $244,443.00 

Markwood Construction Ltd. $244,470.00 

Bengal Construction Co. Ltd. $249,844.00 

Clearspan Shopland and Co. $251,327.00 
Lickley Johnson Palmer Construction Ltd. $251,619.00 

Arlen Construction Ltd. $277,000.00 

The tender submitted by the low bidder - Dompro Construction 
Co. Ltd. did not comply with the instructions to bidders in that (a) no 
letter of consent to surety was submitted and (b) the time required to 
complete the work was not stated. 

The company was informed of the omission and immediately 
advised the Architects that the completion time was one hundred and 
twenty (120) days, and it had been omitted through an oversight. The 
company has confirmed this in a letter to the City and furnished a 
letter from its bonding company agreeing to provide the required 
Performance Bond. 

The Director of Legal Services considers the foregoing 
omissions from the tender to be irregularities which can be waived, 
because (a) the omission to state the time for completion is not 
of great significance on this job and (b) the requirement to provide 
an undertaking of surety is redundant when a bid bond is provided. 
We are therefore recommending acceptance of the low bid of Dompro 
Construction Ltd. notwithstanding the irregularities in its tender. 
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Clause No. 5 cont'd ; 

The estimated cost of completing the project is $332,617 
as follows: 

Construction Contract $24 3,222.00 

Replace boiler 18,195.00 

Architect's and consultants' fees 29,000.00 

Furniture and equipment 25,000.00 

Survey, permits, testing, miscellaneous 5,000.00 

Contingency 5% 12,200.00 

$332,617.00 


Of this total Council has already authorized appropriation 

I of : 

Consultants fees $37,600.00 
' Replace boiler 17,000.00 

$54,600.00 


The Director of Finance advises that the required additional 
funds in the amount of $278,017 are available in Health and Welfare 
Buildings Capital Account #421/7902. 

The Director of Civic Buildings RECOMMENDS that Council: 


A. Approve the estimated cost totalling $332,617 and provide 
the additional funds amounting to $278,017 from the funds 
available in Account #421/7902 for this project. 

B. Accept the tender of Dompro Construction Ltd. and enter 
into a contract satisfactory to the Director of Legal 
Services in the amount of their tender. 

C. Authorize return of the Bid Bonds to the unsuccessful 
bidders, upon execution of the contract." 

The City Manager RECOMMENDS that the recommendations of the 
Director of Civic Buildings be approved. 


6 . Business Licence Fees for 1980 
The Directors of Finance and of Permits and Licenses report as follows: 
"INTRODUCTION 

Each year, every business in Vancouver is required to obtain a business licence. 
Each business is charged a licence fee which, by Council policy, recoups the cost 
of licencing and inspecting each type of business as required by various statutes. 
These fees differ by business category as some categories require more civic staff 
time than others. 

The business licence fees were last reviewed in 1978. At that time, no change in 
fees was recommended for 1979. 

Since 1976, staff in the Finance Department have been examining and revising the 
cost allocations in the business licence fee setting process with the objective 
of making those fees more closely reflect the costs of licencing and inspecting. 
This year's review has produced substantial cost reallocations which mean that 
many fees should be changed (see Schedule 1). It is proposed that some fees 
increase and some decrease. The body of this report explains the most important 
fee increases. No change is recommended in the basic licence fee of $26. This 
means 11,400 licence holders (36 percent) will not have their fees changed. There 
are 31,700 licence holders. 
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Clause No. 6 cont'd ; 

HOW LICENCE FEES ARE DETERMINED 

Several departments have inspection divisions, part of whose costs are included 
in the total cost to be recovered through licence fees. These are: 

Department 

Permits & Licenses - Licence Division 

Fire - Fire Warden's Office 

Police - Investigation Division 

Health - Environmental Health Division 

Where it is possible to determine that a particular activity results in a cost, 
that licence category is charged. All other costs are distributed equally over 
all categories. The fee is then set at the nearest $5 increment. The estimated 
costs to be recovered in 1980 are $1,112,000. The existing scnedule of fees will 
recover costs of $902,000, exclusive of the revenue element in multiple dwelling 
licences and sundry licences, which include horse racing and itinerant peddlars. 

LICENCE CATEGORIES 

A licence category is needed for caterers. It is estimated that there are 30 
catering firms in Vancouver. Currently they are licenced under a general licence 
($26). 

The City incurs inspection costs for caterers equivalent to the cost of administering 
a restaurant licence. It is recommended that caterers be licenced at the same 

rate as restaurants in 1980. A restaurant also operating a catering business would 
not be required to have two licences unless the catering business had a separate 
location. Even then a caterer's licence would be required only if a separate 
kitchen was involved. 

A licence category is needed for security services. These businesses sell burglary 
and fire alarm protection devices and/or offer individuals or animals who patrol 
premises. High police costs are being incurred related to inspection and enforce- 
ment of these businesses, yet security services are currently licenced under the 
general category or as retail dealers. A separate report on this will be presented 
to Council in 1980. 

FEE CHANGES 

In 1978, staff recommended that fees for 1979 not be changed. Improved 
information had reduced some of the costs allocated to licence and inspection 
activities. It was felt that existing fees should cover costs in 1979. In 
addition, there were some uncertainties over cost allocation. This year's work 
has resolved most of the cost allocation uncertainties and major changes are 
required in some licence categories. The basic licence fee in Vancouver is $26 
and no change is recommended. The major changes required are to restaurants, 
retail food dealers, liquor premises, barbers, and marina operators as a result 
of the reallocation of health costs. For the last two fee reviews, it has been 
apparent that health cost allocation was not completely accurate. The allocation 
snould be as accurate as possible by next year. 

The cost of an inspection by a Health inspector is estimated at $22.70. The 
licence fee for restaurants, which are defined by the by-law as any place that 
prepares food to eat without further cookinq, should be set to cover an average 
of six health inspections a year. Some premises may be inspected only twice a 
year and others as many as 30, but the allocation of cost was set at the most 
common level. This allocation would result in a licence fee of $155. The present 
fee is $60. It was felt this is too great an increase to be implemented at once 
and, therefore, the recommended 1980 fee for restaurants is $120. It is proposed 
this fee be adjusted again next year to reflect the full cost of licencing and 
inspection services. 

Health costs were also the major factor in the fee increase for retail food dealers, 
i.e., a grocery store, supermarket, bakery, butcher, and so forth. The fee for 
this category should cover the cost of three inspections. It is recommended the 
fee be set at $90, an increase of $35. 


. . 8 


5i? 


MANAGER'S REPORT, November 23, 1979 (FINANCE: A7 - 8) 


Clause No. 6 cont'd ; 

The fee for marina operators should also cover the cost of three Health inspections 
due to problems with waste disposal. The recommended fee is $90. 

Cabarets presently obtain two licences. One licence is as a restaurant as food 
must be available for patrons and one licence is for the sale of liquor. The 
present total fee is $130 (cabaret $70, restaurant $60). It is recommended that 
the requirement for a restaurant licence be dropped as little food is served and 
the cabaret licence be increased to $150 to reflect Health costs. 

Barbers presently pay a fee of $7 per chair up to a maximum of $55. Barber shops 
are inspected by the Health inspectors at least twice a year. To recover the 
City costs the fee should be increased to a flat rate of $65. 

In addition, the revenue generated by apartments, hotels, rooming houses, and other 
multiple dwellings was reviewed. The fees have been at the current level since 
1976. Approximately a twenty percent increase is recommended. This will generate 
a net revenue of $656,000 (from the total fees). 

Vehicles for hire fees have been reviewed and are currently recovering costs. This 
report does not recommend any changes. Council has been considering raising the 
licence fee of taxicabs but that is outside the scope of this report. 

SUMMARY 

Improved cost allocations show major increases are required in public market, 
restaurant, retail food dealer, barber, and marina operator licences. It has 
also resulted in modest adjustments both up and down in other categories. These 
are detailed in Schedule 1. 

RECOMMENDATIONS 

The Directors of Finance and Permits and Licenses recommend: 

A. That a licence category for caterers be created with the licence fee 
to be the same as restaurants in 1980 • 

B. That 1980 business licence fees be set at the level shown in Schedule 1. 
Those fees not shown will remain unchanged. 

C. That the Director of Legal Services amend the Licence By-law to reflect 
the fee and category changes. 

D. That all licence fees in 1981 reflect the full cost of licencing and 
inspection services required." 

The City Manager RECOMMENDS that the foregoing recommendations 
of the Directors of Finance and Permits and Licenses be approved. 


INFORMATION 

7. Insurance on Jericho Park Buildings 
The Director of Finance reports as follows: 

"In December 1977 I reported to Council on the matter of insuring the buildings 
in Jericho Park. The situation was that under the terms of our present physical 
asset insurance, buildings are insured on a new replacement cost basis subject to 
a deductible of $25,000 for each loss. One of the terms of our coverage is the 
fact that to collect new replacement value we must rebuild the building, other- 
wise the insurance reverts to a depreciated value basis, even though we pay the 
premium on the new replacement value. 

The buildings at Jericho were in a deteriorated condition and appeared to be 
subject to use in a somewhat uncontrolled and possibly dangerous manner. There 
was also the continuing publicity that at least some of them would be demolished, 
even though final decisions had not yet been made on this. 


9 


MANAGER'S REPORT, November 23, 1979 


(FINANCE: A7 - 9) 


; Clause No. 7 cont'd ; 

I felt at that time that 1f we had had a loss of even one of the buildings and the 
insurance companies had had to meet a claim of, for example, $400,000 on one of 
them, the loss would probably have been reflected in higher rates and deductible 
on our insurance and would also quite likely have created significant problems in 
maintaining some underwriters on the insurance coverage. 

' At that time, the six buildings, being buildings numbered 3, 5, 6, 7, 8, and 13, 
! had a new replacement value of approximately $8,000,000 and an actual cash value 
[ or depreciated value of $1,608,000. 

I I recommended to Council that the City not insure any of the six buildings until 

such time as final decisions were made on either demolition or use. Insurance 
j could be re- instated on any buildings that it was decided to upgrade and use. 

I 

I Council approved my recommendation. 

I 

i The purpose of this present report is to indicate why the insurance was deleted 
and to point out that insurance was re- instated on Building 13 which is used by the 
sailing club. However, the two buildings that burned down were not insured. It is 
j my opinion that if the buildings had been insured and had been subject to the losses 
! that occurred, in view of the fact that the buildings were empty, decrepit, and 
i subject to no security, the City's entire insurance coverage could have been in some 
jeopardy. It is also important to note again that the City would not have obtained 
the full replacement value of the buildings unless it had been decided specifically 
to replace those buildings. Without a decision to replace, we would only have 
obtained the current value of the buildings, which was obviously very low." 

The City Manager submits the foregoing report of the Director of 
Finance for INFORMATION. 


RECOMMENDATIOW 

8. Boundary Road Land Agreement with Burnaby 

The City Engineer and Director of Legal Services 
report «■ followi. 

"As reported in the August 14, 1979 Council meeting an 
agreement had been reached with Burnaby concerning the use of 
City of Vancouver land for Boundary Road. Burnaby agrees to con- 
tribute half the value of the land as shown on the attached plan. 
This amounts to a total Burnaby contribution of $1,152,000.00. 
Burnaby as a condition of their payment requires that the land not be 
used for any other purpose than roadway purposes without their consent. 

It is now necessary to enter into an agreement formalizing 
the payment of funds. This agreement should be completed and payment 
made before the end of the year. This will allow Burnaby to recover 
a portion of the payment from Provincial Revenue Sharing funds. 

It is recommended that the City enter into an agreement 
with Burnaby with respect to the above to the satisfaction of the 
City Engineer and Director of Legal Services." 

» 

The City Manager RECOMMENDS that the foregoing recommendation 
be approved. 
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PERSONNEL MATTERS 


RECOMMENDATIONS 

1. "Decision Dynamic8/80" Seminar 

The Director of Personnel Services reports as follows: 

"The Manitoba Institute of Management Inc. offers this unique resi- 
dential executive seminar with the faculty drawn from among out- 
standing business education teachers and resource people at the 
Banff Center from January 19 - February 1, 1980. This is a two- 
week live-in, high intensity, problem-sharing seminar for senior 
managers who direct the work of other managers. It carries out a 
compressed but thorough examination of practices and techniques that 
will help managers adapt to and compete in the constantly changing 
and dynamic world of business and government. 

The main emphasis is placed on structural and behaviorial concepts 
that help managers understand and interpret business environment 
and organization, make better decisions and appreciate the values 
of planning and control. Strategies for optimizing human resources, 
coping with change and alleviating organizational conflicts are 
presented. 

The Fire Chief and the Assistant Director of Personnel Services - 
Employment and Training agree that the Fire Department and Deputy 
Chief N. Harcus will benefit considerably from the seminar as pre- 
viously has another senior employee and request authorization for 
his attendance . 

Cost to the City would be : 

Registration fee $1,575.00 

Transportation (air fare Vancouver 

to Calgary return) 154.00 

Bus travel (Calgary to Banff 

return) 24.00 

Four days per diem (4 x $40) for 

incidental expenses 160 .00 

$1,913.00 

and eleven days leave of absence with pay. 

The Comptroller of Budgets and Research advises that the required 
funds are available in Appropriation No. 7090/934 - Administrative 
and Technical Courses - All Departments. 

This recommendation o£ the Fire Chief and the Assistant Director of 
Personnel Services - Employment and Training is in accordance with 
Personnel Regulation No. 248-4. As costs exceed $1500 and 10 days 
leave of absence with pay, the upper limit the City Manager may 
approve for such training activity, this matter is submitted to Council." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Director of Personnel Services be approved. 
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2. Christmas Day and Boxing Day 
The Director of Personnel Services reports as follows: 

"As in 1978, both Christmas Day and Boxing Day fall on week days in 
1979. Last year, the problem of the four day week in this situation 
was solved satisfactorily by having all civic employees, including 
those working the four day week, work five days during the week 
immediately prior to Christmas and three the following week for the 
usual total of eight over a two week period. I recommend that the 
same arrangement prevail in 1979. 

In past years, it has been the practice to close Civic Offices and 
Yards to the public at noon on the last working day before Christmas 
with all employees being required to vacate such Offices and Yards 
not later than 3:30 P.M. 

I recommend that, in accordance with past procedures, the Civic Offices 
and Yards under the control of Council be closed to the public at 
12:00 noon on Monday, December 24, 1979 and that all employees 
concerned be required to be out of the buildings and yards at no later 
than 3:30 P.M. Arrangements for those employees who perform a service 
such as garbage collection and for those employees on other than day 
shift, will be made departmentally. This is an arrangement peculiar 
to December 24, 1979 and is not in the nature of a statutory holiday. 

It is noted that no such arrangement will prevail on Monday, December 31st 
and that Civic Offices will remain open until 5:30 P.M. on that day. 

In summary I recommend that: 

A. Civic employees, including those working the four day week, work 
five days during the week immediately prior to Christmas and 
three the following week. 

B. Civic Offices and Yards be closed to the public at 12:00 noon on 
Monday, December 24, with all employees involved being required 
to vacate these premises no later than 3:30 P.M. and with 
arrangements for shift workers. Sanitation staff, etc. being made 
departmentally. 

C. The Parks, Police and Library Boards be advised of Council's 
decisions in these matters." 

The City Manager RECOMMENDS that the foregoing recommendations of the 
Director of Personnel Services be approved. 
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PROPERTY MATTERS 


RECOMMENDATIONS 

1 . Lease Renewal - 
Fraser Arms Parking Lot 

Thu Supervisor of Properties reports as follows: 

"City Council, in October 1967, approved the leasing of 
Lot 32, Block 1, D.L. 318, for parking purposes, to 
Fraser Arms Hotel Ltd. for a period of ten years, be- 
ginning January 1, 1968. They are presently paying a 
rental of $7,220 per annum plus taxes. 

Fraser Arms Hotel Ltd. wish to lease the property for 
a further ten year period. Though this property may be 
required for proposed rapid transit arrangements there 
Is no objection to the leasing of the property for a 
further term of ten years, subject to a one-year 
notice of cancellation after the first five years. 

Negotiations have now been completed, and Fraser Arms 
Hotel Ltd. have agreed to lease the property for the 
sum of $18,720 per annum plus taxes as if levied. The 
ten year term to commence January 1, 1980 with a one- 
year notice of cancellation after the initial five years 
and a rental review every 2% years based on market value. 

It is recommended that the Director of Legal Services be 
authorized to prepare a Lease Agreement to Fraser Arms 
Hotel Ltd. reflecting the general terms set out in this 
report and other terms agreed to in negotiations, all 
subject to the agreement being drawn to the satisfaction 
of the Director of Legal Services and the Supervisor of 
Properties. " 

The City Manager RECOMMENDS the foregoing recommendation of the 
Supervisor of Properties be approved. 

2. Downtown East Side Health Clinic 
400 East Cordova St. 


The Supervisor of Properties reports as follows: 

"City Council on September 25, 1979 approved of the 
development of a Downtown Eastside Health Clinic on 
City owned properties located on the South side of the 
4 00 Block East Cordova Street purchased with N.I. P. 
funds. This site is to be leased to the Greater 
Vancouver Housing Corporation who are currently preparing 
the development plans for this project. 

As the site consists of 4 individual lots it is considered 
appropriate to consolidate these lots to create one parcel. 
A plan of subdivision marginally numbered LE 4969 has been 
prepared to consolidate Lots 3, 4, 5 and of 6, Block 57, 
D.L. 196, Plan 196 and the Supervisor of Properties 
recommends that the plan of subdivision be signed on behalf 
of the City of Vancouver and deposited in the Land Title 
Office for registration." 

The City Manager RECOMMENDS that the foregoing recommendation 
of the Supervisor of Properties be approved. 


Continued . . 
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3. Rent Review on Lease of Portion of Lane 

East of Arbutus Street, Between 12th Avenue 
and 13th Avenue 


Ihe Supervisor of Properties reports as follows: 

"City Council, on March 18, 1975, approved a ten year lease of 
a portion of lane abutting Lot B, Block 405, D.L. 526, to 
Mr. T. J. N. Powell, at a rental of $345.00 per annum from 
March 10, 1975. The site used for access and parking purposes 
In connection with the Lessee's business. The rent was to 
be reviewed In five years'tlme. 

A review of the rent has now been carried out and, following 
negotiations, the Lessee has agreed to a rental Increase to 
$430.00 per annum. 

The Supervisor of Properties Is of the opinion that this pro- 
posal represents fair market rental value and, therefore, re- 
commends that the rent on the portion of lane abutting Lot B, 
Block 405, D.L. 526, be Increased to $430.00 per annum effec- 
tive March 10, 1980." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Properties be approved. 


Regular Council, February 16, 1971 6 

DELEGATIONS AND UNFINISHED BUSINESS (cont'd ) 

Sale of Land for Parks: 
Champlain Heights (cont'd ) 

In the Park Board brief dated February 15, 1971, presented 
by the Chairman of the Park Board to the Council this day, it 
is requested: 

(i) payment for the golf course be postponed until the 
course is open for use. 

(ii) the lookout park acreage remain on Park Reserve on the 
understanding the future purchase price will be fixed 
at the $275,000. The Park Board will give high priority 
to the development, using 1976-1980 Five-year Plan 
development funds, 
(iii) the Council not charge the Park Board for the 5.6 acres 
of strip parks. 

MOVED by Aid. Adams, 

THAT action on this whole matter be deferred for consider- 
ation when the Council is dealing with the 1971 budget. 

- CARRIED 

4. Property at 1067 Davie Street: 
Development Permit Application 

Mr. Johnston appeared before the Council advising of the 
difficulties in which he has been placed by indecision in 
respect of either granting a development permit application 
for development of his property at 1067 Davie Street or 
expropriation of the property. The difficulties arise out of 
the fact that this property is affected by the Brockton Point 
crossing connector. Scheme 3.0 alignment. 

MOVED by Aid. Rankin, 

THAT the development permit application for this property 
be issued. 

- CARRIED 

(His Worship the Mayor agreed to write a further letter 
to the Prime Minister of the Province requesting the 
Government provide the necessary funds for property 
protection or acquisition from the $27 million - 
Approaches Fund) . 


DELEGATIONS AND BOARD OF ADMINISTRATION REPORT 

A. General Report, 

February 12, 1971 

Works and Utility Matters 

Request for Anti-Whistling By-law 
Train activity near Raymur 
Housing Development (Clause 8) 

The Board of Administration submitted a report of the City 
Engineer on a petition from the Kiwassa Neighbourhood Services 
complaining regarding the noise of trains passing through the 
area near the Raymur Housing project. It is requested necessary 
steps be taken to have the Great Northern whistles and horn 
tooting replaced with quiet safety measures. The area concerned 
is particularly described as Boundary Road to Clark Drive and 
Clark Drive to Powell Street. Mr. Harold Winch, M.P. also 
brought the matter to the Council 's attention by letter dated 
February 5, 1970. 


cont 'd . . . . 
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DATE 


November 20, 1979 


TO: 


VANCOUVER CITY COUNCIL 


SUBJECT : 


Strata Title Conversion Application - 2665 Point Grey Road 


CLASSIFICATION: 


RECOMMENDATION 


The Director of Planning reports as follows: 

"An application has been received from Mark P. Tindle, representative 
for the owner of 2665 Point Grey Road (Lot 1, Block 1, D.L. 192, 
Plan 16053) to convert this existing three-unit multiple conversion 
dwelling to strata title ownership. 

Site Description 

The location of the site is indicated on the attached Appendix A plan. Prior 
to September 1979, the site was developed and occupied as a single-family dwelling. 
On September 18, 1978, Development Permit No. 81670 was approved, thereby 
permitting use of the existing building as a duplex. On June 13, 1979, 
Development Permit No. 84128 was issued, permitting alterations to Provide a 
third dwelling unit. The site is zoned RT-2 Two-family Dwelling District. 

Applicant's Submission 

The applicant has submitted the following information: 


1. strata plans of the three-unit multiple conversion dwelling; 

2. A declaration from George William 0' Brian, President of the 
Pacific Off-shore Navigation Ltd., the owner of the property, 
to the effect that the building has been occupied only by Mr. 
O'Brian or unoccupied altogether. (Attached as Appendix B) ; 
and 

3. Building Inspection Report from John Keith-King, Architect. 


Director of Social Planning 

With regard to the occupancy of the building, the Director of Social Planning 
states that the Social Planning Department has no objections to this application. 


Director of Permits and Licenses 

With regard to the condition of the building, the Director of Permits and Licenses 
reports that the building substantially complies with all relevant City By-laws 
and can, therefore be approved for Strata Conversion. 

The Director of Planning with the concurrence of the Director of 
Permits and Licenses and the Director of Social Planning recommends 
that: 

This application be approved, thereby permitting the conversion 
of the residential premises at 2665 Point Grey Road (Lot 1, Block 7, 
D.L. 192, Plan 16053) to strata title ownership and the Approving 
Officer is hereby authorized to sign the submitted strata plans." 


The City Manager RECOMMENDS that the recommendation of the Director of Planning 
be approved. 


(Attached as Appendix C) . 
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DATE 19th November 1979 

I TO: VANCOUVER CITY COUNCIL 

i 

j SUBJECT : Champlain Heights Conununity Services Centre 
I CLASSIFICATION: RECOMMENDATION 

The Champlain Heights Project Manager reports as follows: 

"Working drawings for the Community Centre were completed in September and 
the project was tendered early in October. This concluded a complicated 
three year design program. The plans are now completed and the site was 
rezoned June 28th, 1979. In August 1979, tenders were accepted for the 
small office and commercial component. With approval of the recommendations 
contained in this report, construction will begin immediately on the Comnunity 
Centre components. 

Several reports have been presented to Council on the overall funding for the 
project. June 12th 1979, a report was approved which recommended a source 
of funds for the Community Services Centre. April 20th 1979, the City of 
Vancouver applied for assistance through the Provincial Recreational Assistance 
Program and June 29th 1979, at a reception in the comiTiunicy, M.L.A. Peter Hyndman 
announced approval of the grant request. 


The total project budget and the 'building program' was set at $2M late in 
1977. In putting the project out to bid, the possibility that tenders might 
come in higher than our budget was recognized due both to the time lag between 
setting the budget and program, as well as the design and servicing changes 
due to the decision to defer construction of the elementary school. Against 
these considerations, we had a Quantity Surveyor's report estimating a less 
than l7o overage. 

These various factors were considered and the decision was made to tender 
the project. 

November 8th 1979 tenders closed. Fifteen bids were received which indicated 
a very strong interest. The lowest adjusted tender was approximately 4% over 
the construction budget which was set at $1.608M. All the fifteen bids were 
within a range 9.3% above the low bid indicating a very competitive atmosphere. 
Teck Construction Ltd. were the low bidders. The principal of the company has 
been interviewed and references obtained indicated that this project was within 
the company's capabilities. The timing of the project fits well with their 
present workload. 

Notwithstanding the fact that a logical argument could be developed for a budget 
increase since the budget and building program were set 22 months ago, the 
Project Manager and architect met with Parks Board staff. Engineering and 
B.C. Hydro, to conduct a detailed review of the bids and the overall budget. 
Several meetings were held with the contractor to achieve a revised tender 
within the original budget. The basic principle employed during the adjustment 
process was to delete or revise items that would not seriously affect the 
quality or functioning of the centre. 

The results of these meetings was to bring the total budget within the earlier 
estimate. 

The fol lowing table shows the source and application of funds: 
Source of funds : 

$2M approved by Council June 12th, 1978. 

1978 Supplementary Capital 
Municipal Incentive Grant revenue 
Recreational Facilities Assistance Program 

Application of funds : 

General park development and landscaping 
Architects and consultants fees 
Construction contract based on negotiated low 

tender including a contingency 
Miscellaneous furnishings not included in 

contract and permit fees. 


$ 

500,000 
1,100,000 
400,000 


205,000 
160,000 

1,608,000 

27,000 


$2,000,000 
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" This report is being presented to the Parks Board November 26th, and 
City Council November 27th. Time is critical as the approvals should be 
obtained and a contract entered into within 30 days of tender openings 
(December 8th). 

This report therefore recommends: 

A. THAT the appropriate officials be authorized to enter into a 
contract with Teck Construction Ltd. for construction of the 
Champlain Heights Community Centre, the cost of which is not 
to exceed $1,608,000.00 

B. THAT Ron Howard Architect be confirmed to continue as architect 
through to completion of this project. Total consultant fees 
not to exceed $160,000.00 including fees spent to date. 

c. That $27,000.00 be allocated to furnishings and permit fees 
not included in either of the above two categories. " 


The City Manager recommends the approval of the foregoing recommendations 
of the Project Manager. 


for. 
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PART REPORT 
STANDING COMMITTEE OF COUNCIL 
ON 

TRANSPORTATION 

November 22, 1979 

A meeting of the Standing Committee of Council on 
Transportation was held on Thursday, November 22, 1979, in the 
No. 1 Committee Room, third floor. City Hall, at approximately 
3:30 p.m. 


PRESENT: 


Alderman W. Kennedy, Chairman 
Alderman M. Harcourt 
Alderman H. Rankin 


ABSENT : 


Alderman D. Bellamy 
Alderman H. Boyce 


COMMITTEE CLERK: 


J . Thomas 


RECOMMENDATION 

1. Taxi Fare Increase 

The Committee had for consideration a Manager's Report 
dated November 16, 1979 (on file), in which the Director of 
Finance reported on a request by the Vancouver Taxicab Owners ' 
Association, representing the majority of Vancouver taxi owners, 
for a fare increase effective as soon as possible. 

The Association asked for a mileage increase from $.80 to 
$.90 which would generate an approximate 10% increase in gross 
take and, in effect, give driver-employees, who are paid on a 
commission basis, an automatic 10% wage increase. Rising costs 
of gasoline, car insurance, repairs, dispatching and the need to 
maintain a fairly high standard of driver in the industry were 
cited as reasons the rate increase was necessary. 

In the Manager's Report, the Director of Finance reviewed 
taxi rates in effect elsewhere in the province and in six major 
Canadian cities and briefly discussed driver renumeration and 
revenues in the taxi industry community. It was noted the overall 
rate of inflation for a normal cab operation between January, 1978, 
and November, 1979, was 15.5%. In the light of this increase in 
costs, the rate increase suggested by the VTOA appeared reasonable 
and it was recommended the application be approved. 

The previous rate increase approved by Council included about 
a 5% increase against expected 1978 rates and the change to 90<: a 
mile would be about 10.8% increase in the revenue on an average 
trip of 3.5 miles shown in the following table: 

Old Rates Proposed Rates 

Flag (plus first 

fractional mile) $1.00 $1.00 

Mileage 2.70 ($.80 per mile) 3.10 ($.90 per 

mile) 

Total Trip $3.70 $4.10 
(3.5 miles) 
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Clause 1 continued 


Mr. J. A. Dawson, President, VTOA, advised the Committee the 
industry had not requested an increase for two years. Looking to 
the future, gasoline prices were uncertain and if major increases 
came into effect, it might be necessary to consider some form of 
surcharge. 

Mr. O. Klasen requested an increase in the flag rate from 
$1.00 to $1.50, with the additional $.50 going to the drivers. 
He felt this would solve one of the industry's biggest problems. 

It was 

RECOMMENDED 

A. THAT taxi rates in the City of Vancouver be set at 
the following levels : 

- for the first one-ninth of a mile 

(179 meters) or fraction thereof $1.00 

- for each additional one-ninth of a 

mile (179 meters) or fraction thereof .10 

B. THAT the Director of Legal Services be requested to 
prepare the necessary by-law amendments to implement 
these changes . 

C. THAT the new rates take effect on the date of the 
passing of the by-law amendment. 


2. Taylor/Pender Connector - 

Chinese Cultural Centre Project 

In a Manager's Report dated November 7, 1979 (on file), the 
City Engineer reported on the successful conclusion of purchase 
agreement negotiations between the City and Marathon Realty Ltd. 
for lands necessary to complete the west connection of the South 
Bypass roadway including the Taylor/Pender Connector. The report 
pointed out it was imperative that construction work on the connector 
be completed as soon as possible to enable construction of the 
second stage development of the Chinese Cultural Centre to proceed. 
On street details including transit changes, street lighting and 
traffic signals arising from the changes agreed to in principle 
for the Pender/Keefer area now required Council approval. 

Mr. D. Rudberg, Assistant City Engineer, Traffic Division, 
advised the Committee that as a result of Pender, Keefer and 
Columbia becoming two-way and the closure of the Pender/Keefer 
diversion, existing transit service in the area would have to be 
altered. The redesign of these services had been a joint effort 
of B.C. Hydro Transit and the Engineering Department, and transit 
changes would take place as progress continued on the Chinese 
Cultural Centre, Pender Street improvements and the South Bypass. 
The tentative date for the closure and conversion to the two-way 
street system was Sunday, January 27, 1980. 

Mr. Rudberg noted not all parts of the South Bypass would be 
open when the Pender/Keefer connector was closed so some initial 
traffic congestion could be expected. 
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Clause 2 continued 


The Committee noted a communication dated November 22, 1979, 
from Mr. W.M. Patton, General Manager, B.C. Hydro Transit Group, 
outlining Hydro's position on the proposed street and transit 
changes as follows : 

"The changes outlined in this report are ones which have 
been mutually arranged with staff from the Engineering 
Department of the City of Vancouver, and and therefore 
we can accept the planned street and transit revisions. 
However, I also wish to emphasize that this acceptance 
relates only to the specific street and transit changes- 
defined in the report. We are vitally concerned that 
any commitment by the City of Vancouver to development 
of the Chinese Cultural Centre does not materially detract 
from the viability of our Carrall Transit Centre in the 
general area of the Cultural Centre development. This 
operating centre presently effects a significant saving 
in annual transit ope rating costs over that which would 
be incurred if Carrall Transit Centre were not available 
for transit operations. With the likelihood of form- 
alization in the near future of the tentative transit 
cost sharing agreement between the Urban Transit Authority 
and the Greater Vancouver Regional District, the issue 
of transit operating efficiency will most certainly be a 
key concern of the UTA and GVRD members , including the 
City of Vancouver. I would therefore ask that B.C. Hydro 
continue to be closely involved in any further planning 
of the Chinese Cultural Centre development." 

Following a brief discussion, it was 

RECOMMENDED 

A. THAT installation of street lighting along the Taylor/ 
Pender Connector proceed, with funds amounting to 
$12,000 appropriated from Account 218/7906 - 

Street Lighting Unspecified Projects. 

B. THAT the transit services be re-routed as shown in 
Figure 2, contained in the City Manager's Report dated 
November 7, 1979. 

C. THAT the following streets be cancelled as transit 
routes : 

the Pender/Keefer Diversion 

Keefer Street from Main Street to Gore Avenue 

D. THAT bus stops be established on: 

westbound Keefer Street at Main Street 
eastbound Pender Street at Carrall Street 
eastbound Pender Street at Main Street 
- westbound Pender Street at Carrall Street 

E. THAT bus stops be cancelled on: 

westbound Pender Street at Coliombia Street 
eastbound Pender/Keefer Diversion at Carrall Street 
eastbound Keefer Street at Main Street 
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Clause 2 continued 

F. THAT bus stops be retained on: 

- westbound Pender Street at Gore Avenue 

- westbound Pender Street at Main Street 
southbound Gore Avenue at Keefer Street 
southbound Main Street at Keefer Street 
northbound Main Street at Keefer Street 
northbound Columbia Street at Pender Street 
southbound Carrall Street at Hastings Street 


SPECIAL COMMITTEE REPORT 



CITY HALL 
VANCOUVER 


OFMCE OF ALDERMAN BERN ICE GERARD, CHAIRMAN 

COUNCIL TASK FORCE ON REFUGEES 


DATE: November 2] , 1979 


](): 


THE MAYOR AND MEMBERS OF COUNCIL 


SUH II X I ; 


CITY'S REFUGEE PROGRAM 


PURPOSE 

The purpose of this memo is to: 

Provide a progress report to Council on the City's Refugee Program over the 
past five months; recommend that the program be continued for one year until 
January 1981; and present a budget and a cost-sharing formula with the 
Provincial Government for Council's consideration. 

The report of the Director of Social Planning, which has been reviewed and 
approved by Council's Task Force on Refugees, is attached for your Information. 

RECOMMENDATIONS 

1. The City's Task Force on Refugees and the Refugee Program developed under 
its auspices, including its Committee work, the Centre and the Clothing 
Depot, continue until January 31, 1981. This recommendation is subject 
to review by the Task Force by June 30th, 1980. 

2. The budget estimates set out in the attached report, for the period 
January 31, 1980 to January 31, 1981, be approved. (See page 13). 

3. The Provincial Government, through the Ministry of Labour, be requested 
to share Refugee Program expenses in the ratio of 80% Provincial and 
20% City. The sharing formula to cover both the $25,000 budget from 
July 1979 to January 1980 and the $70,496 budget from February 1,1980 
to January 31,1981. 

4. The Provincial Government, through the Ministry of Labour, be requested 
to match funds contributed by citizens to the City's Boat People Rescue 
Fund to a maximum of $50,000 in 1979. Further that a grant of $100,000 
to the Boat People Rescue Project Fund be requested from the Provincial 
Government for 1980. 

5. The City of Vancouver request the Minister of Education to provide 
additional funds for 'English as a Second Language' classes for refugee 
children in. Vancouver schools. 
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City's Refugee Program (cont.) 


6. The City of Vancouver request the Canadian Employment and 
Immigration Commission to provide more 'English as a Second 
Language' classes for adult refugees, 

7. The City of Vancouver request the Minister of Human Resources 
to provide funds for additional Day Care services for refugee 
families. 

8. The guidelines for approving grants from the Boat People Rescue 
Project Fund, as contained in the body of this report and as 
endorsed by the City's Task Force, be approved with the following 
amendment - that money from the Fund be made available directly 
to both sponsors and refugees for a wide variety of practical 
forms of help at the discretion of the Task Force on recommendation 
of the Director of Social Planning . 




ALDERMAN BERNICE GERARD 
CHAIRMAN 
COUNCIL TASK FORCE ON REFUGEES 


VANCOUVER CITY COUNCIL TASK FORCE 
ON 

VIETNAMESE REFUGEES 


PROGRESS REPORT 
NOVEMBER 15. 1979 


SOCIAL PLANNING DEPARTMENT 


CITY OF VANCOUVER 


Regular Council, February 16, 1971 7 

DELEGATIONS AND BOARD OF ADMINISTRATION REPORTS (cont'd ) 

Request for Anti-Whistling By-law 
( cont'd) 


The Canadian Transport Commission engineer has advised 
that an anti- whistling by-law could be approved but before 
acceptance by the Transport Commission adequate protection, in 
the form of automatic signals, would have to be provided at all 
crossing locations. The City Engineer points out in the Board 
of Administration report that the cost would average between 
$15,000 to $20,000 per location and therefore on the basis of 
protecting four remaining street crossings between Parker and 
Cordova, the total capital cost would be from $60,000 to $75,000 
and maintenance costs of approximately $4,000 per year for the four 
locations , 

Earlier in the proceedings a representative of the Kiwassa 
Neighbourhood Services appeared in support of anti-whistling 
regulations , 

MOVED by Aid. Rankin, 

THAT a representative of the City Council, together with 
the appropriate officials, meet with the Canadian Transport 
Commission officials to discuss the whole question and the matter 
of including appropriate safety precautionary measures, 

- CARRIED 

DELEGATIONS AND UNFINISHED BUSINESS (cont'd ) 

5. Lease Renewal: Wyder Electric Co, Ltd, 
(False Creek) 


The Board of Administration, under date of February 5, 1971, 
submitted a report by the Supervisor of Property and Insurance 
in respect of lease renewal of property occupied by Wyder 
Electric Co, Ltd, on the E/S of Laurel Street, north of 
6th Avenue (False Creek area) . 

The Company wishes to continue occupancy on a fair rental 
basis but feels it is unjust to pay rental on buildings which 
they purchased from the former owners, Bingham Equipment Company, 
and on which they are still paying. 

On January 1, 1971, the existing lease between this company 
and the C.P.R. expired and therefore the rental came under the 
direct control of the City of Vancouver, Adjustment of rentals 
and reversions of buildings in similar situations pertaining to 
the S/S of False Creek have been on the same basis. The annual 
rental fee for land and buildings is set at $40,620 net; however, 
it has been suggested by the Property and Insurance Department 
to the company that their land usage be reduced from 5| acres 
to 3.3 acres. The total rental then would be reduced to $33,039,00, 

A representative of the Wyder Electric Co, Ltd, appeared 
before Council in support of the request for reconsideration of 
lease renewal terms and advised the company requires all of the 
land , 

MOVED by Aid, Adams, 

THAT the established policy of Council in respect of 
similar properties in this area be applicable to the property 
occupied by Wyder Electric Co. Ltd. 


- CARRIED 


CITY OF VANCOUVER TASK FORCE 
ON 

VIETNAMESE REFUGEES. 
PROGRESS REPORT ON CITY'S REFUGEE PROGRAM 


The Director of Social Planning reports: 

As a result of war, political upheaval and starvation, one million people 
have left Vietnam, Kampuchea and Laos since April, 1975. In that year, 
3,601 Vietnamese settled In Canada while many thousands more settled In 
the United States and several other countries. In 1978, the number of 
people leaving Vietnam In particular Increased sharply. Although the 
refugees fled by land as well as by sea. It was the plight of the Boat 
People that caught world attention. Fleeing In overcrowded boats, they 
soughtasylum In Thailand, Hong Kong, Malaysia, Indonesia and the 
Philippines. Reports estimated that half these people died In their 
attempt to escape. 

CANADA'S ROLE 

Along with other countries Canada agreed to resettle some of these 
refugees. In December, 1978, Canada set a quota of 5,000 Indochlnese 
refugees. In June, 19 79, the commitment was raised to 8,000. 
In July, 1979, as reports of drownings, atrocities at sea, the reluctance 
of neighbouring countries to accept more refugees and the desperate 
conditions In the refugee camps reached the Western press, Canada raised 
Its monthly quota from 1,000 to 3,000 persons and established a new quota 
of 50,000 refugees by the end of 1980. As part of the new quota, the 
Federal Government decided that. In addition to the 8,000 figure It had 
set In June, It would now accept one refugee for every refugee who was 
privately sponsored, up to a grand total of 50,000. 

The Federal Government agreed to look after government sponsored refugees 
until they became Independent. This support Included: meeting refugees at 
the airport; finding accommodation for them; providing a food and living 
allowance; placement In English language classes and job training; and 
finding employment. Private sponsors undertook similar responsibilities. 
In sponsoring an Individual or family, they undertook to provide for all 
the refugees' needs for a period of one year or until they were reasonably 
Independent. Private sponsor groups comprising a minimum of five persons 
committed about $10,000 for each family of four or five refugees. 
As the summer of 1979 progressed, the Federal Government worked to Increase 
the efficiency of the screening procedures In the refugee camps, to speed 
up the processing of refugees, and to Iron out transportation difficulties. 
Flights were booked from South East Asia to Canada for the rest of the year. 
Reception centres In Montreal and Edmonton were opened to welcome and 
register refugees as they arrived. The Federal Government also formed the 
Canadian Foundation for Refugees chaired by Cardinal Leger and Roland 
Mltchner to advise on the funding of the various refugee programs. Without 
fuss or fanfare, many people across Canada made personal commitments to 
sponsor refugees. 

Between January and AuRust, 1979. 8,486 refugees arrived In Canada. 
Most ot these were government sponsored; the privately si)onKored 
refugees were still In camps or enroute. Of the arrivals, 7,474 were 
Vietnamese, 249 were Kampuchean, 451 Laotian and 312 from undertermined 
countries of origin. By October, 1979, Canada had enough private sponsors 
to reach Its goal of 50,000, almost 15 months ahead of schedule, 15,960 of 
the refugees had actually arrived and 34,000 more were officially sponsored 
and waiting to come. 


cont ' d 
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THE PROVINCE'S ROLE - BRITISH COLUMBIA. 

As part of Canada's sponsorship effort, British Columbia was expected to 
receive 10% - 15% of the refugees. By July 1979 the number of refugees 
who had settled in British Columbia already amounted to 14.3% of the total 
number who had arrived. By October, 1979, 576 sponsor groups in British 
Columbia had agreed to sponsor a total of approximately 3,000 people. 
I Approximately 19% of these were sponsored by Vancouver residents; 24% by 
! residents of other GVRD municipalities, and 14% by other Lower Mainland 
I municipalities. The balance, 43% are sponsored by residents in 80 other 
I B.C. cities, towns and rural communities. The high percentage of 
i refugees settling in small communities is an unusual feature of this 
resettlement program. 

The Provincial Government committed itself to assisting this effort by 
providing funds to organizations involved in supporting refugees. The 
Refugee Settlement Act was approved by the Legislature on July 30,1979. 
The Provincial Government also agreed td provide medical plan coverage 
to the refugees. The Ministries of Education, Health, Human Resources 
and Labour have been working in co-operation with the City of Vancouver 
to co-ordinate programs for refugees here. 

VANCOUVER'S ROLE 

In Vancouver, Mayor Jack Volrich announced the formation of a Task Force 
on Vietnamese refugees on July 13, 1979. The Task Force, chaired by 
Alderman Bernice Gerard and comprised of Mayor Volrich, Alderman Doug Little, 
Alderman Helen Boyce and Alderman George Pull, first met on July 16th, 1979. 
About 20 local organizations involved in supporting or sponsoring refugees 
became Associate Members of the City's Task Force. On July 24th, 1979, 
Mayor Volrich' s Memorandum to Vancouver City Council outlined his proposals 
to implement an aid program for the Refugees. He recommended thait the 
following be approved: 

- Alderman Gerard be appointed Chairman of a Task Force with 
Aldermen Boyce, Pull, Little and the Mayor as members; 

- Council urge the GVRD to support the basic objectives of the 
program and to participate with the Task Force; 

I - Council approve the allocation of $25,000 to cover the preliminary 
costs of the program; these funds to come from Contingency Reserve. 

Also before Council on July 24th were two additional reports relating 
to the refugee program. 

I. A report from the Director of Finance made the following recommendations 
with respect to handling donations to the Boat People Rescue Project 
fund: 

A. That the City of Vancouver set up a Trust Account in the name 
of "The Boat People Rescue Project" 

B. That the City receive donations to the project from donors and 
individually receipt each donation for income tax purposes; 

C. That all donations received for the project be deposited with 
the City banker and recorded in a separate Trust Account, 
entitled "The Boat People Rescue Project" in the City's 
General Ledger Account No. 4283. 

D. That the total proceeds of the fund remain intact, and be 
disbursed solely for the purpose of the project as may be 
directed by Council". 

II. A report from Alderman Gerard, Chairman of the Task Force, outlined 
the functions and responsibilities of the Task Force, its Associate 
Members and Civic Staff, as follows: 

The Task Force be responsible for policy decisions; liaison with 
other levels of government; fund raising, and, on the advice of the 
Director of Social Planning, the allocation of money raised from 
donations, with approval of Council; and that the Task Force be 
authorized to approve in advance up to $10,000 in emergency situations. 


cont'd 


The Director of Social Planning, Co-ordinator of the City's Refugee 
program, would co-ordinate the planning and program development of the 
Aflsoclate Members of the Task Force; establish and staff a Central 
Information Office and Clothing Depot; receive grant applications and 
make recommendations to the Task Force on allocation of funds; and 
hire a Manager for the Office (Refugee Centre) and Depot. 

Any group involved in refugee sponsorship or in the provision of 
support services be invited to become an Associate Member of the 
Task Force and that the Associate Members form Committees to 
Identify needs and plan services. 

Alderman Gerard's report recommended: 

A. That the functions and responsibilities of the Task Force, 
Associate Members and Civic Staff as outlined in the body of the 
report be approved. 

B. This report be received by City Council as a progress report to be 
followed by others as the Task Force progresses." 

On July 24, 1979, City Council approved the foregoing reports of 
Mayor Vol rich. Alderman Ge rard dnd the Director of Finance. 

BOAT PEOPLE RESCUE PROJECT FUND 

As of November 6, 1979, $45,598 had been contributed through the 
Mayor's office to the City's "Boat People Rescue Project" fund. 
No grants have been awarded from this fund to date. The following 
grant guidelines have been drawn up by Civic staff: 

1. The Social Planning Department will receive and review all 
grant applications and, after consultation with the Federal 
Commission on Employment and Immigration and the Ministry of 
Labour, Provincial Government, will make recommandations to 
the Task Force on Funding comprised of four Aldermen and the 
Mayor. 

2. The Task Force will forward its recommendations to Council. 

3. Grants will go to: 

A. Non profit societies 

B. Organizations who have their own fund raising and sponsorship 
network, where additional funds would enable them to increase 
their sponsorships. Such organizations will be required to 
show that they have sufficient manpower to support the 
additional refugees. 

C. Sponsorship groups for extraordinary expenses for individual 
refugees. This category is not intended to by-pass the 
sponsor's contract to fully support the sponsored refugees for 
one year. Rather, it is intended to cover unforeseen and 
unusual expenses, such as, extraordinary dental costs, or the 
costs of expensive tools needed by the family breadwinner to 
carry out his/her trade. 

D. Organizations who provide services to refugees. 

4. Allocation of funds to groups outside the City of Vancouver will be 
worked out with those municipalities which have contributed to the 
Vancouver fund. 

5. Term of Civic Grant: The grant is for one year. 

6. Organizations receiving civic grants must submit two progress reports 
(including an accounting of the expenditure of civic funds) to the 
Director of Social Planning at six month intervals. 

The documentation required from organizations applying for Boat People 
Rescue Project funds is to be similar to that for organizations 
applying for Community Services grants. 
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GREATER VANCOUVER REGIONAL DISTRICT INVOLVEMENT 


At a meeting on July 25, 1979, the GVRD Board of Directors resolved "That 
the GVRD approve full support of the program initiated by the City of 
Vancouver to prepare plans for the reception and accommodation of Vietnamese 
refugees and to request member Municipalities to approve funding support and 
other assistance as may be required and to approve participation in the 
Task Force which has been set up to deal with this matter". 

The Chairman of GVRD (also representing Burnaby Council) and representatives 
from Delta, the City of North Vancouver and the District of North Vancouver 
attend Task Force meetings as Associate Members. Several GVRD municipalities 
have donated clothing to the City's Clothing Depot. Some of the monies 
contributed to the Boat People Resuce Project Fund have also come from people 
living outside Vancouver. 


CITY REFUGEE CO-ORDINATING CENTRE AND CLOTHING DEPOT 


On July 24, 1979, a I'roject Manager was hired. His dutif-s included the 
establishment and (>|)C'ration of the City Refugee Co-ordinntlng Centre and 
Clothing Depot, the recruitment and training of volunteers, and liaison 
with organizations offering services to refugees and sponsors. The City 
Refugee Coordinating Centre opened its doors at 3170 Gamble Street on 
August 1st, 1979. 

The City Refugee Coordinating Centre has functioned as an information centre, 
providing up-to-date information and statistics oa the progress of the 
refugee program as a whole, giving instruction and assistance to people 
interested in becoming sponsors, advising sponsors on the best way to 
utilize their resources, directing volunteers and keeping current registries 
on available housing and job offers. The Centre has been open 9 a.m. to 5 p.m 
Monday through Saturday for both telephone and walk-in enquiries. 

As of October 24th, 1979, the Centre has produced four major reports and 
several brochures and pamphlets. Those available to the public include: 

1. Background paper on Vietnamese Refugees, prepared for the City Task 
Force on Vietnamese refugees by Ed Martin of World Vision; 

2. Available resources for sponsoring groups; 

3. General pamphlets outlining the services of the City Refugee 
Coordinating Centre; 

4. An open letter and basic word list in Vietnamese which includes a 
greeting, instructions to refugees and information on how to deal 
with emergencies. 

In addition to the Centre's own material, it has made available the 
Federal Department of Employment and Immigration booklet on sponsoring 
refugees with an attached sponsorship form, plus various pamphlets of 
organizations sponsoring or offering support programs to refugees. 
Publications currently in progress Include expanded information in 
Vietnamese, and open letters and word lists in Kampuchean and Laotian. 
The Centre has also made speakers available to groups of would-be sponsors 
and has been Involved with the Sponsors Orientation seminars. 

The Centre has served individuals and organizations In the GVRD and 
throughout the Province, as well as individuals and groups within 
Vancouver. Information packages have been sent to points throughout 
British Columbia and the Centre has responded to telephone enquiries 
for information from groups involved with refugees in the GVRD. 

One publication. The Background Paper on Vietnamese Refugees, attracted 
national interest. The following is an excerpt from a telegram from the 
Honourable Ron Atkey, Minister of Employment and Immigration to 
Alderman Bernice Gerard, Chairman of the City's Task Force on Vietnamese 
Refugees, dated November 1, 1979: 
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"I wish to congratulate you on the excellent background paper 
on Vietnamese refugees which the City Refugee Coordinating 
Centre has proihiced for those Involved In the Indochfnese 
Refugro Movoment . The qiiallty of Information Ir, very higli 
and 1 feel the pamphlet will be of great assistance to many 
people. ' 

I would like to ask your permission to reprint this paper to 
circulate with an upcoming issue of our refugee newsletter " 

In three months of operation the Centre has received between 30 and 
75 telephone enquiries daily, has put 25 would-be sponsors in contact 
with various sponsor groups, and has made hundreds of referrals to 
specific agencies and services. Typical questions asked of and answers 
provided by the Centre are contained in the more detailed information 
package distributed to the Mayor and Members of Council. 

CLOTHING DEPOT 

The establishment and operation of a Clothing Depot was part of the 
City Refugee Co-ordinating Centre's mandate. The Clothing Depot was 
opened at 1575 West 5th Avenue, Vancouver, on August 20, 1979. 
Two trl-lingual (Vietnamese, English and Cantonese speaking) persons 
have helped to manage the Depot. Each has worked full time for a month 
and has received a small honorarium provided by the Social Planning 
Department. By the first week of September the Depot was filled to 
overflowing; in total, it has moved approximately 6 tons of clothes. 
Every day, the clothing is sized and categorized and oversized clothing 
is packaged for pick up by the Salvation Army. While people have been 
generous in their donations of clothing, there is still a shortage of 
blankets, bed linen and winter coats. 

In addition to providing for refugees here, the Depot is also preparing 
a package of clothes for shipment overseas. This shipment, which was 
requested and paid for by World Concern, is slated to arrive at various 
refugee camps by December. 

Both the City Refugee Co-ordinating Centre and the Clothing Depot have 
been made successful by the efforts of some 36 volunteers »• extremely 
competent, dependable people. Without their work, the Refugee program 
would have fallen short of the goals expressed by City Council on July 24. 
These volunteers deserve Council's commendation. Various organizations 
not directly involved with refugees have also volunteered their time and 
expertise to support the operation of the Centre and the Depot. 
(See Appendix I) . 

The City Refugee Co-ordinating Centre has become an active member of the 
immigrant services community and has played a helpful role in co-ordinating 
the efforts of other organizations involved with refugees. The quiet and 
positive response of citizens to the Centre and to the Refugee Program in 
general, has been remarkable. 

TASK FORCE AND ITS COMMITTEES 

The City Refugee Co-ordinating Centre and Clothing Depot is but one 
component of the City's involvement with refugees and their sponsors. 
The other major component is the work of the Task Force and its Associate 
Members. The City's most important function has been to help co-ordinate 
and plan programs and services. The various Committees of the Task Force 
on Employment; Health and Social Services; Housing; Sponsorship; Language 
Training and Cultural Orientation; Volunteers and Information; have provided 
the mechanism for identifying priorities, discussing problems, defining 
strategies and developing plans for services. The Task Force has provided 
the framework through which the Committees have been able to communicate 
and coordinate their plans. The Task Force has also provided a vital link 
between local organizations and other levels of government. 
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TASK FORCE COMMITTEES ' 

1 . Employment 

This Committee deals with job training, job availability and information 
about employment. It has clarified the processes by which the refugees 
find jobs, identified organizations with training programs and has made 
sure that this information is available to organizations and private 
sponsors. By including employer and union represenatives, the Committee 
has helped to create awareness of refugees' needs and skills and of 
available training programs among prospective employers. At present, 
job offers to refugees exceed the demand. 

2. Health and Social Services 

To date the Health and Social Services Committee is concerned with two 
issues: the provision of adequate medical examinations and follow-up 
care for refugees, and the provision of adequate child care for 
children whose parents are taking language training. The Federal 
Government does medical examinations and documentation of refugees at 
the overseas centres and only undertakes cursory examinations at the 
reception centres. However, the records of these examinations do not 
arrive with the refugees. As a result, local Health Department 
staff cannot identify incoming refugees with medical problems and 
have no means of contacting refugees, save through health outreach 
programs. The Provincial Government has agreed to provide extra 
funding to Vancouver for these services. 

This sub-committee has also identified a severe shortage of infant 
care for refugee children in the Strathcona anrl Grandview Woodlands 
areas and is working on an infant care model which wjll be presented 
shortly to the Provincial Government for funding. 

3. Sponsorship 

The main task of the Committee on Sponsorship has been to help provide 
sponsors and prospective sponsors with useful information. The City 
Refugee Co-ordinating Centre has made available extensive Information on 
local resources. In response to public requests, the Committee together 
with the City Refugee Coordinating Centre, organized a Sponsors 
Orientation meeting on October 11, 1979, to provide background information 
on the Vietnamese, Kampuchean and Laotian cultures, information on 
possible psycliological stress refugees may experience as a result of the 
traumatic conditions they have lived through, and practical hints to 
sponsors on day to day relations with refugees. 

Approved sponsors were invited through the Federal Ministry of Employment 
and Immigration, which is the only body that has access to complete lists 
of sponsors. The seminar was hosted by Dr. Peter Jones, City Task Force 
member and representative of "Food for the Hungry". Guest speakers 
included Mr. Don Coates and Ms. Heather Luk of the Strathcona Community 
Care Team; Mr. E.Martin, author of the Task Force's background paper 
on Vietnamese Refugees and representative of "World Vision"; and 
Ms.M. Boschmann, a sponsor and member of the City Task Force and a 
representative of the Refugee Settlement Centre, Approximately 170 
people attended the session, which was judged to be a success. Two more 
seminars of a similar nature are now being planned. 

^ • L angua ge Tra i ning and Cultural Orientation 

The Committee's first action was to gather together information on 
available language courses and to identify problems and gaps in 
these services. The Committee has addressed three issues: 

1) classes available through schools; 

2) classes available through Manpower and 

3) community based classes run by private agencies and Community Colleges. 

The Committee has kept watch on waiting lists and available spaces. 
At this time, there is a crisis In the schools. Some children are 
waiting at home for classes. As more refugees arrive, children in 
the higher levels of ESL are being placed in regular classes, even 
though they are not ready. Funds must be released from the Ministry 
of Education to provide additional new classes in the schools. 
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Although new Manpower classes for adults have been instituted through 
.Canada Employment and Immigration, there is still n' shortage of these 
classes. l'eo])le on the waiting lists are being encouraged to tak»' 
part time or community classes. However, at tliis time tlie part-t im*- 
classes are also full. 

There is a shortage of space in which to hold classes and the sub- 
committee has suggested that public buildings be made available on 
weekends. The Committee has also been assisting the Ministry of 
Education to develop training programs for people who will be teaching 
Knglish as a 'second language' outside of the Vancouver area. 
An American study on the adaptation of Indochinese refugees stresses 
the importance of language training "It appears likely that an 
Increased familiarity with the English language and an expanding job 
market might be the final keys to rapid socio-economic advancement 
and, ultimately, total and complete assimilation of the Vietnamese 
in America. " 

5 . Housing 

The main difficulty identified by the Housing Committee is a shortage 
of long term housing for refugees. The Immigrant Reception Centre 
handles short term accommodation for Government sponsored refugees, 
and in the early part of the summer the Red Door Rental Aid Society 
was assisting In finding permanent accommodation. However, the 
Red Door has been unable to continue this work, due to demands from 
regular clientele. 

The City Refugee Coordinating Centre keeps a small housing registry 
and is referring available housing directly to enquiring sponsors 
as well as to the YWCA housing registry, the Red Door, the Refugee 
Resettlement Centre and other agencies. The Committee has been 
concerned about the number of refugees settling in the Strathcona area, 
but given the shortage of housing, there appears to be little that can 
be done to influence where refugees locate. 

6 . Information and Volunteers 

The work of these committees has been absorbed by the Manager of the 
City Refugee Coordinating Centre. 

CHANGES I N THE I NTERNATIONAL SITUATION 

During the Summer and Fall there have been changes in the situation In 
South East Asia which will affect Federal, Provincial and local sponsorship 
and support programs. At first, Canada's concern was with the Vietnamese 
Boat People, who are mainly ethnic Chinese. But it soon became apparent 
that the tragedy in South East Asia encompassed Laos and Kampuchea as well 
as Vietnam. 

Kampuchean refugees are now being admitted to Thailand In increasing 
numbers. Four million Kampucheans - half the population of the country - 
have died in the past few years; thousands are now dying weekly either 
in Kampuchea itself or in Thailand camps. Canada can now expect to 
receive increased numbers of Kampuchean refugees. These people are 
basically rural and are socially and culturally different from the 
Vietnamese refugees. Different social services will be required to 
meet their needs. 

There have also been some changes In the situation In Vietnam. Under 
international pressure, the government reduced the flow of refugees in 
the latter part of the summer. The monsoon season, which is now over, 
also slowed the flight of the Boat People. In the interim Canada signed 
a Family Reunification Treaty with Vietnam, which allowed some refugees 
to exit legally under permit. Two plane loads have left since the treaty 
was signed and it remains to be seen whether this provision will continue 
to allow Vietnamese to leave the country in a less hazardous and more 
efficient manner. 

The situation in the refugee camps remains desperate despite the commitment 
of many countries to sponsor refugees. There are still more than half a 
million Vietnamese, Kampucheans, Laotians and others in various camps 
waiting and hoping to be accepted by other countries: 300,000 people in 
Thailand, 60,000 in Hong Kong, 100,000 in Malaysia, 100,000 in Indonesia 
and an undetermined number in the camps in the Phllllplnes. 
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FUTURE CONSIDERATIONS. 

By the end of October, 1979, approximately 16,000 refugees had arrived in 
Canada. No exact figures are available but It is estimated that 1,600 of 
these settled in British Columbia. Taking both privately sponsored and 
government sponsored refugees Into ac<ount, a fiirtlier lor.il of 3,/tO() 
more refugees will settle in this Trovlnce. At le;isf M)7. of all Soiitli 
East Asian refugees will settle In the Lower Malnl.ind. At present, it Is 
not known whether the Federal Government will increase Canada's quota 
beyond 50,000. 

Much of Vancouver's effort to date has been in the early stages of planning 
and program development. The City Refugee Coordinating Centre has 
concentrated on assisting and informing sponsors. While the Task Force 
Committees have been more closely involved with refugees, much of their 
work has been directed toward defining problems, developing methods of 
information sharing and planning programs. In the area of Health and 
Social Services, for example, many services are still in the planning phase. 
In the area of Language Training and Cultural Orientation, the extension 
of existing programs has not kept pace with refugees' needs. As more 
refugees arrive the pressure for services will increase. We can anticipate 
that the need for planning, coordination and program development will continue 
in Language Training, Health, Employment and the Social Services, in 
particular. The arrival of greater numbers of Laotians and Kampucheans 
may place greater demands on the City social programs. The continued 
existence of the City Task Force and Its committees and of the City 
Refugee Coordinating Centre Is therefore essential. 

The Provincial Government will be closely involved with the City of 
Vancouver in the provision of services to refugees. At a meeting on 
October 19, 1979, between the Honourable Allan Williams, Provincial 
Minister of Labour and His Worship Mayor Jack Volrich, the progress 
of Vancouver's refugee program was discussed. Mayor Volrich noted 
that Provincial support was needed, particularly in the areas of 
Education and Day Care. Mr. Williams indicated that the Province was 
providing services in health care and that he would like to further 
coordinate programs with the City of Vancouver and to financially 
assist programs which Vancouver was unable to finance alone. 
As well, the Minister agreed that the Province should contribute to 
the expenses of material being provided by Vancouver to outlying areas, 
Mr. Williams will be meeting shortly with the Federal Immigration 
Officer, Ronald Atkey, to discuss cost sharing of some programs by the 
Federal Government. 

PRESENT BUDGE T 

The $25,000 approved by City Council on July 2Ath, 1979 has been spent 
to October 31st and committed to January 31st, 1980 as follows: 

APPROPRIATED SPENT TO OCT, COMMITTED TO 
31, 1979 JAN. 31. 1980 

Salary - Manager Refugee Centre $13,000 $6,651 $12,708 

Rent and Utilities 8,000 5,295 7,000 

Supplies and Services A, 000 4,70^ 6^,000 

TOTALS: $25,000 $16,646 $25,708 


The $25,000 will be overspent by January 3l8t, 1980. Printing costs will 
probably put the account into the 'red' by $1,000. 

CO NCLUSI ONS 

After considerable deliberation as to whether the City's Refugee 
Program should be continued beyond January, 1980, the Director of 
Social Planning is of the opinion that the program should be 
extended for another year, subject to a review after six months. 
His reasons for continuing the program are: 

This refugee crisis is not a six month or one year problem, but 
one whose effects will be felt for years. Although countries around 
the world are involved in refugee resettlement programs, the number 
of refugees remaining to be resettled is enormous. Of the 50,000 
refugees Canada has agreed to sponsor, some 35,000 are yet to arrive. 
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While Vancouver's Refugee Program is modest, it is unique in British 
Columbia. The City Task Force on Refugees has helped to coordinate 
the activities of local support service agencies and other 
municipalities In the CVRD. The City Refugee Coordinating Centre 
has been well used both by service agencies and by .spori.sorH of refugees. 
Little by little, refugees themselves are also beginning to contact the 
Centre . 

Many of the social services that are being organized under the various 
committees of the City's Task Force are in the early .stages of 
development. As more refugees arrive, the need for these services 
and their coordination will grow. Greater numbers of refugees from 
Kampuchea and Laos will be arriving over the next several months. 
It is expected that they will require more social services over a 
longer period of time than the Vietnamese refugees. City staff provide 
much of the initiative for negotiations with the Provincial Government 
regarding funding of social services. 

The Federal and Provincial commitments will continue at least until 
the end of 1980. Federal Government officials from the Department of 
Employment and Immigration have requested that the City continue its 
program. Provincial Government officials from the Ministry of Labour 
have made the same request and offered to cost share in the City's 
expenses . 


BUDGET ESTIMATES FROM FEBRUARY 1st, 

1980 TO JANUARY 31, ]981. 

Refugee Centre Manager P.G.28 

$23,508 

Clerk/Steno I'. 0.13 

12,600 

Fringe Benefits (8%) 

2,888 

Clothing Depot Supervisor 

4,200 

Printing and Office Supplies 

9,700 

Vehicle Lease 

1,500 

Honoraria 

3,600 

Rent of premises 3170 Gamble 

12,000 

Contingencies 

500 

TOTAL 

: $70,496 


RECOMMENDATIONS 

The Director of Social Planning recommends that: 

1. The City's Task Force on Refugees and the Refugee program developed 
under its auspices, including its Committee work, the Centre and 
Clothing Depot, continue until January 31,1981. This recommendation 
is subject to review by the Task Force by June 30, 1980. 

2. The budget estimates set out above, for the period January 31,1980 
to January 31, 1981 be approved. 

3. The Provincial Government, through the Ministry of Labour, be requested 
to share Refugee Program exi)enses In the ratio of 80% Provincial and 
20% City. The sharing formula to cover both the $25,000 budget from 
July 1979 to January 1980 and the $70,496 from February 1st, 1980 to 
January 31st, 1981. 

4. The Provincial Government, through the Ministry of Labour, be requested 
to match funds contributed by citizens to the Clty'.s Boat People Rescue 
Fund to a maximum of $50,000 in 1979. Further that a grant of 
$100,000 to the Boat People Rescue Project Fund be requested from the 
Provincial Government for 1980. 

5. The City of Vancouver request the Minister of Education to provide 
additional funds for 'English as a Second Language' classes for refugee 
children in Vancouver schools. 

6. The City of Vancouver request the Canadian Employment and Immigration 
Commission to provide more 'English as a Second Language' classes for 
adult refugees. 

7. The City of Vancouver request the Minister of Human Resources to provide 
funds for additional Day Care services for refugee families. 

8. The guidelines for approving grants from the Boat People Rescue Project 
Fund, as contained in the body of this report and as endorsed by the 
City's Task Force, be approved. 


November 15, 1979 


Al'l'KNDIX 1. 


I'RnCKESS REPORT ON CITY'S KKKUGEE I'KOCRAM 


VOLUNTEERS 

Stevle Ainsworth 
Sophie Chan 
Joy Coghlll 
Margaret Dore 
Daphne Goldrlck 
Bernlce McKenzle 
Anna Moore 
Carla Perry 
Irene Sims 
Bob Twaalfhoven 


Kathy Beatch 
Judy Clark 
Jurgen Craseman 
Thelma Ellison 
Freda Hoare 
Cherl McLeod 
Gwen Mortimer 
Marion Pollakoff 
Angela Singer 
Grayce Wallace 


Marcel Belsig 
Fran Cole 
Rita Dion 
Dominic Fung 
Lllja Kaiser 
Jim McTler 
Monica Newton 
Madge Saddler 
Viola Smith 
Eugenie Van Oudera 


Alison Brook 
Olvla Craster 
Cathie Elder 
Anne Hoare 
Marlon Leung 
Beth Melhulsh 
Elaine Perreten 
Solomon Shlu 
Sally Taylor 


ORGANIZATIONS 

Greater Vancouver Mental Health (Julie. Losler) 
Opportunity Rehabilitation Workshop 
Downtown Conmiunity Health Society 
Branch #177 of the Royal Canadian Legion 
Vancouver City College 

Correctional Branch of the Provincial Justice Department 
YWCA. 


Regular Council. February 16, 1971 8 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

General Report 

February 12, 1971 (cont'd ) 

Works and Utility matters (cont 'd ) 

MOVED by Aid. Linnell, 

THAT Clauses 1 to 7 of the report of the Board of Adminis- 
tration (Works and Utility matters), dated February 12, 1971, be 
adopted, 

- CARRIED 

(For Council action on Clause 8 see pages 6 and 7) 

Social Service and Health Matters 

MOVED by Aid, Adams, 

THAT, in respect of the report of the Board of Administration 
(Social Service and Health matters), dated February 12, 1971, 
Clause 1 be adopted and Clause 2 received for information, 

- CARRIED 

Building and Planning Matters 
False Creek Lands: Provincial 

Government/Marathon Realty Transfer (Clause 1 ) 

MOVED by Aid, Broome, 

THAT Clause 1 of the report of the Board of Administration 
(Building and Planning matters), dated February 12, 1971, be 
adopted , 

- CARRIED 

(Aldermen Calder, Linnell, Rankin' and Sweeney 
are recorded against the motion) 

Examination of Seattle's 
Historic Precinct (Clause 2) 

MOVED by Aid, Adams, 

THAT Clause 2 of the report of the Board of Administration 
(Building and Planning matters), dated February 12, 1971, be 
adopted , 

- CARRIED 

Finance Matters 

B,C, Telephone Company 

Rate Structure Application (Clause 4) 

The Board of Administration submitted the following report 
of the Deputy Corporation Counsel : 

"I have received a copy of the application and submission 
of the B, C, Telephone Company to the Canadian Transport 
Commission for authority to put into effect, on 
August 1st, 1971, various rate increases, (The 
submission is available in my office) . 

It is noted that any persons wishing to intervene to 
oppose, support or modify the application are required 
to file their submissions with the Secretary of the 
Commission not later than March 5th, 1971, 

In the two previous rate applications, in April and 
September of 1958, the Provincial Government opposed 
the application and the Council decided to join with the 
Union of B,C, Municipalities in financial support of 
the Government's opposition. The City's share of the 
cost was prorated among the municipalities by the Union 
of B,C, Municipalities on a per capita basis," 
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CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 


A regular meeting of the Council of the City of Vancouver was 
held on Tuesday, December 4, 1979, in the Council Chamber commencing 
at approximately 2:00 p.m. 


PRESENT ; Mayor Volrich 

Aldermen Bellamy, Boyce, Ford, 

Gerard, Harcourt, Kennedy, 
Little, Marzari, Puil and 
Rankin 

CLERK TO THE COUNCIL: R. Henry 


PRAYER 

The proceedings in the Council Chamber were opened with prayer 
offered by the Civic Chaplain, The Reverend J. A. McArdle of the 
Church of the Immaculate Conception, Vancouver. 


ACKNOWLEDGEMENT 

The Mayor acknowledged the presence in the Council Chamber of 
students from the KAP Program from Kitsilano Secondary School, under 
the direction of their instructor, David Morgan. 


'IN CAMERA' MEETING 

The Council was advised there were matters to be considered 
'In Camera' later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Little, 
SECONDED by Aid. Boyce, 

THAT the minutes of the Regular Council Meeting of November 27, 
1979, (with the exception of the 'In Camera' portion) be adopted. 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Little, 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Volrich in the Chair. 


- CARRIED UNANIMOUSLY 


Regular Council, 


December 4, 197 9 

DELEGATIONS 


2 


1. Regulation of Shopping 

Hours - Mall Book Bazaar 

Council on November 27, 197 9, agreed to hear representation 
from Mr. Julian Smith, President, Mall Book Bazaar, seeking 
permission to remain open on January 1st, Good Friday, Thanksgiving 
Day and Remembrance Day. At the present time stores are not 
permitted to open on these days. 

Mr. S. Steward addressed Council on behalf of Mr. Smith and 
read from a circulated brief which presented the Mall Book Bazaar's 
arguments in support of their request. 

MOVED by Aid. Little, 

THAT Council's resolution of October 17, 1978, be amended to 
include Thanksgiving Day and January 1st in the days on which book 
stores, record stores and souvenir stores may remain open. 

- LOST 

(Aldermen Ford, Gerard, Harcourt, Marzari, Puil 
and the Mayor opposed.) 

No further action was taken. 


2. Vancouver Art Gallery 

Provincial Court Complex 

Council on November 27, 1979, agreed to hear representation 
from Mrs. D. McColl opposing the move of the Vancouver Art Gallery 
to the Provincial Court House. 

Mrs. McColl addressed Council and read from a circulated brief 
in which she urged Council to re-examine the proposal to move the 
Vancouver Art Gallery into the Court House. 

MOVED by Aid. Kennedy, 

THAT the representation from Mrs. McColl be received and no 
further action be taken. 

- CARRIED UNANIMOUSLY 


3 . Delegation Re 

Sea Festival '80 

As agreed to by the Mayor, Mr. Graham Clarke, Vancouver Sea 
Festival Committee, addressed Council in respect to the City Manager' 
Report dated November 3 0, 197 9, on Sea Festival '80. 

In this report the Director of Social Planning recommended 
that Council: 

a) Endorse a nine-day 198 Sea Festival. 

b) Approve in principle a grant to the Sea Festival Society, an 
amount not to exceed $20,000, for music and recreation events, 
$10,000 of which will be provided to the Park Board budget for 
recreation programming and $10,000 to the Social Planning 
Department for the development of a music program; source of 
funding would be the 1980 Civic Festivals Program Budget. 


Cont'd . 


545 


Regular Council, December 4, 197 9 3 


DELEGATIONS (Cont'd) 


Delegation Re 

Sea Festival '80 (Cont'd) 

c) Endorse the measures outlined in this report for the 198 

Sea Festival aimed at rectifying problems which occurred during 
the 197 9 Sea Festival, subject to Park Board approval of a 
site for an entertainment/refreshment complex. 

d) Instruct the City Engineer, the Superintendent of Parks, and 
the Chief Constable to report back in 198 regarding specific 
plans pertaining to parking, traffic control measures, and 
beach clean-up during Sea Festival activities, including any 
additional budget funds required. 

The City Manager submitted for Council's consideration the 
choice between: 

A. Approving the continuation of a nine-day event, as proposed by 
the Society, in which case Council should approve recommendations 
(a) through (d ) ; or 

B. Deciding on a much reduced Festival, lasting five or three days, 
in order to reduce the budget and the inconvenience to residents. 
In this case. Council should request staff and the Society to 
report back on program and budget for the reduced festival. 


Mr. Clarke addressed Council and stated the Committee favours 
the recommendations of the Director of Social Planning. Mr. Clarke 
then answered questions from members of Council. 

Commissioner Eraser, Vancouver Park Board, stated that the 
Board has approved a five-day festival for 198 and has also 
requested a staff report on the sale of alcoholic beverages on public 
beaches . 

MOVED by Aid. Little, 

THAT the sale of alcoholic beverages at the 198 Sea Festival 
not be permitted . 

- LOST 

(Aldermen Bellamy, Boyce, Ford, Harcourt, Kennedy, Marzari, 
Puil, Rankin and the Mayor opposed.) 

MOVED by Aid. Little, 

THAT Council approve a nine-day Sea Festival for 198 subject 
to there being no festival events on Sundays. 

- LOST 

(Aldermen Bellamy, Boyce, Ford, Gerard, Harcourt, Kennedy, 
Marzari, Puil, Rankin and the Mayor opposed.) 

MOVED by Aid. Bellamy, 

THAT the recommendations of the Director of Social Planning be 
approved ; 

FURTHER THAT representatives of the West End Ratepayers Association 
be included in the Festival Planning Committee and staff be instructed 
to consult with representatives of the community when this festival 
is being planned. 

- (carried' unanimously) 


Cont'd . . . 
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DELEGATIONS (Cont'd) 


Delegation Re 

Sea Festival '80 (Cont'd) 

MOVED by Aid. Puil, (in amendment) 

THAT Recommendation (a) be amended by deleting the word 'nine' 
and inserting the word 'five' in lieu thereof. 

- LOST 

(Aldermen Bellamy, Boyce, Ford, Harcourt, Kennedy, Little, 
Marzari, Rankin and the Mayor opposed.) 

The amendment of Alderman Puil having lost, the motion of 
Alderman Bellamy was put and CARRIED UNANIMOUSLY. 

MOVED by Aid. Rankin, 

THAT the Sea Festival Planning Committee report to Council in 
early March, 198 0, on its plans for the Sea Festival, the report to 
include costs, plans for dispersal of traffic, scheduling of events, 
and related aspects. 

- CARRIED UNANIMOUSLY 

UNFINISHED BUSINESS 

1. 75th and Angus Lands - Status of 
Official Regional Plan Amendment 

Council on November 20, 1979, deferred consideration of a 
City Manager's Report dated November 19, 1979, on the status of 
the proposed Official Regional Plan Amendment - 75th and Angus Lands, 
as there were insufficient members who had been present at the 
Public Hearing in attendance at this Council meeting. The same 
situation existed for the Council meeting of November 27, 1979. 
Therefore this matter was again deferred to today's meeting. 

In his report of November 19, 1979, the City Manager submitted 
for consideration a report of the Director of Planning in which he 
advised that G.V.R.D. staff were recommending that this application 
be referred back to the City of Vancouver for reconsideration. In 
the report the Director of Planning set out various options for 
Council's consideration. 

Subsequent to the City Manager's Report the Board of Directors 
of the G.V.R.D., on November 28, 1979, approved an amendment to the 
Official Regional Plan, relative to 75th and Angus Lands, frcan 
IND-1 to URB-1. 

The City Clerk in a memorandum dated November 20, 197 9, advised 
that in view of the Regional District's approval of the ORP 
amendment it is no longer necessary for Council to consider the 
City Manager's Report dated November 19, 197 9. Council also noted 
that the appropriate by-law amending the ORP will be considered on 
December 12, 197 9, at the G.V.R.D. Board meeting. The by-law 
requires three readings by the G.V.R.D. Board and if approved will 
be forwarded to Victoria for Ministerial approval. The Director of 
Legal Services advised that if the G.V.R.D. Board approves the 
by-law it is not anticipated that the Department of Municipal Affairs 
will approve it until the last week in January. 

MOVED by Aid. Boyce, 

THAT Council request the G.V.R.D. to reconsider its decision to 
approve the amendment to the Official Regional Plan relative to 
75th and Angus Lands. 

- Lost 

(Aldermen Bellamy, Gerard, Harcourt, Kennedy, Little, 
Marzari, and the Mayor opposed.) 

No further action was taken. 
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******* 

Council recessed at 3:45 p.m. and following an 
"In Camera" meeting in the Mayor's Office recon- 
vened in the Council Chamber at 4:40 p.m. with 
all members present. 

******* 
UNFINISHED BUSINESS (Cont'd) 


2. "Show Cause" Re Eviction Notice 

City-owned property: 2 782 Grandview Highway 
Allied Bottle Depot Limited 


Council on November 20, 1979 resolved that Mr. R. Admiral, 
lessee of City-owned property at 2782 Grandview Highway which he 
operates as Allied Bottle Depot Limited, be requested to appear 
before Council to show cause why his business license should not be 
withheld due to his continued violation of City By-laws. 

In a memorandum dated November 30, 1979, the City Clerk advised 
that Mr. Admiral had submitted a letter dated November 30, 1979 
declaring his intention to vacate the premises and the City area. 
Therefore, it would appear that a show cause hearing is not required 
at this time. 

MOVED by Aid. Har court, 

THAT the memorandvun from the City Clerk be received and no 
further action be taken on the show cause hearing with respect to 
Mr. Admiral's lease of City-owned property. However, should 
Mr. Admiral apply for a City business license in the future, the 
Director of Permits and Licenses submit his request to Council for 
consideration. 

- CARRIED UNANIMOUSLY 


COMMUNICATIONS OR PETITIONS 


1. Royal Canadian Mounted Police 

Veterans' Association - Grant Request 

Council noted a letter dated November 9, 1979 from the Royal 
Canadian Mounted Police Veterans' Association requesting a grant of 
$2,000 to assist in financing the Annual General Meeting of the 
Dominion organization to be held in Vancouver commencing May 16, 
1980. 

MOVED by Aid. Harcourt, 

THAT the letter from the Royal Canadian Mounted Police Veterans' 
Association be received and no further action be taken. 

- CARRIED UNANIMOUSLY 


2. Canadian Forces 

Battle of Britain Ceremonies 

Council noted letters from the Canadian Air Command Headquarters 
and the Royal Canadian Air Force Association dated November 15, 
1979 and September 22, 1979 respectively. The letters requested 
Council approval for an annual fly past of military aircraft at Battle 
of Britain anniversary ceremonies held in Stanley Park in October 
of each year. 

MOVED by Aid. Little, 

THAT consideration of this request be deferred pending input 
from the Park Board. 


- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIONS (Cont'd) 


3. 'Permanent' and 'Temporary' 
Public Parks 


The Park Board, in a letter dated November 23, 1979, referred 
to a Charter iAmendment approved by the Province on June 20, 1978, 
designating 'permanent' and 'temporary' public parks and defining 
the Board's jurisdiction and control of these areas. Enclosed was 
a Table of Public Park Designations which the Board requested 
Council to approve. The Board also requested a meeting with Council 
on this matter. 

A footnote from the City Clerk advised that the City Manager 
has requested a staff report on this matter for submission to 
Council early in the new year. 

MOVED by Aid. Har court, 

THAT Council receive the letter dated November 23, 1979 from 
the Park Board and defer consideration pending receipt of the 
City Manager's report. 

- CARRIED UNANIMOUSLY 


4. G.V.R.D. City of Vancouver 
Appointees 

The Mayor, in a memorandxun dated November 30, 1979, recommended 
that the present Directors of the G.V.R.D. be re-appointed for 1980, 
namely: 

Directors Alternates 

Mayor Volrich Alderman Puil 

Alderman Kennedy Alderman Little 

Alderman Gerard Alderman Boyce 

Alderman Bellamy Alderman Marzari 

Alderman Rankin Alderman Harcourt 

MOVED by Aid. Harcourt, 

THAT the recommendation of the Mayor, as contained in his memo- 
randiam dated November 30, 1979, be approved. 

- CARRIED UNANIMOUSLY 


5. Proposed Changes to 
Vancouver Charter 

Mr. B. Yorke, President of C.O.P.E., in a letter dated 
November 28, 1979, requested an opportunity to address Council later 
this day when Alderman Rankin's Motion on proposed changes to the 
Vancouver City Charter with particular reference to Section 73A is 
before it. 

MOVED by Aid. Harcourt, 

THAT Mr. Yorke' s delegation request be approved and he be heard 
later this day when the relevant motion is before Council. 


- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIONS (Cont'd) 


6. Development Permit Applications - 
Area 6, Phase 2 False Creek 

Council noted a letter from the Community Arts Council of 
Vancouver dated November 30, 1979, requesting an opportunity to 
appear before Council when there are specific Development Permit 
Applications in Area 6, Phase 2 - False Creek before it. 

MOVED by Aid. Kennedy, 

THAT the delegation request be approved. 

FURTHER THAT the Community Arts Council be advised to appear 
before the" Development Permit Board on December 10, 1979 when appli- 
cations relevant to False Creek will be considered, following which 
the Director of Planning report to Council on this matter. 

- CARRIED UNANIMOUSLY 


7. TRANSPO '86 

The Mayor, in a memorand\im dated December 4, 1979, reported 
on the outcome of his and Alderman Puil's recent meeting in Paris 
with the Bureau of International Expositions. The Mayor concluded 
with the following recommendations: 

1. THAT the City approve in principle the hosting of this 
proposed Exposition on the terms and understandings 
set out in this report; 

2. THAT the City Engineer and other city staff be autho- 
rized to extend their full support and involvement in 
the discussions and plans for the Exposition in co- 
operation with the Provincial and Federal levels of 
government and their consultants and representatives; 

3. THAT the City Engineer report to the Transportation 
Committee on his recommendations as to what may consti- 
tute an appropriate and lasting innovative transporta- 
tion project for submission to the Transpo Corporation 
when it has been established; 

4. THAT the City Engineer be authorized to arrange a 
visit to various European and other centers where 
innovative transit systems are now in effect or under 
consideration so that we can be assured of the most 
current experience and information in connection with 
the planning of a special transportation project for 
Vancouver . 

MOVED by Aid. Puil, 

THAT the above recommendations of the Mayor be approved. 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S REPORTS 


A. MANAGER'S GENERAL REPORT 
NOVEMBER 30, 1979 


Works & Utility Matters 
(November 30, 1979) 

The Council considered this report which contains four clauses 
identified as follows; 

CI. 1; Closure of Streets and Lanes in 

Champlain Heights, District Lots 

330 and 331 - between 65th Avenue 

and Kent Avenue from Kerr Street 

to Boundary Road 
CI. 2: Tender No. 12-79-1 - Uniforms and 

Raincoats - Policemen and Firemen 
CI. 3; Minimum Charge Provisions for 

Service Pipes Shut-off 
CI. 4; Presentation of Brief on Point 

Source Control to Pollution Control 

Board 


Clauses 1-4 inclusive 

MOVED by Aid. Puil , 

THAT the recommendations of the City Manager, as contained in 
clauses 1,2,3 and 4 of this report, be approved. 

- CARRIED UNANIMOUSLY 


Building & Planning Matters 
(November 30, 1979) 


The Council considered this report which contains three clauses 
identified as follows; 

CI. 1; Grandview-Woodland N.I. P. - 

Laura Secord Field Improvements 
CI. 2; Grandview-Woodland N.I. P. Appropriation; 

MacDonald School Storage Area 
CI. 3; 1180 West 15th Avenue - 

D.P.A. No. 80846 (Bohemia Homes Ltd.) 


Clauses 1 and 2 

MOVED by Aid. Harcourt, 

THAT the recommendations of the City Manager, as contained in 
clauses 1 and 2 of this report, be approved. 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S REPORTS (Cont 


■d) 


Building & Planning Matters 
(November 30, 1979) (cont'd) 


1180 West 15th Avenue 
D.P.A. No. 80846 
(Bohemia Homes Ltd.) 
(Clause 3) 


MOVED by Aid. Little, 

THAT this clause be received and the Director of Permits & 
Licenses advise Council whether or not he has received any complaints 
about these premises. 


Licenses & Claims Matters 
(November 30, 1979) 


The Council considered this report which contains two clauses 
identified as follows: 


Claim Number 19040 - 
Joseph & Marina Ovsenek 
(Clause 1) 


MOVED by Aid. Puil , 

THAT the recommendation of the City Manager, as contained in 
this report, be approved. 


Retail Stores Selling Sex 

oriented Products 

(Clause 2) 


When considering this clause. Council noted a request from the 
operator of Super Love Products Ltd. for deferral of this matter to 
permit him an opportunity to address Council at its next meeting. 

Mr. Cave, lawyer for Ultra Love Products Ltd., advised that he 
wished to address Co\ancil this day as he will be in court next week. 

MOVED by Aid. Harcourt, 

THAT consideration of this matter be deferred for one week at 
which time representations be heard from the involved parties. 

FURTHER THAT the Director of Legal Services be instructed to 
bring forward the necessary By-law. 


- CARRIED UNANIMOUSLY 


CI. 2: 


CI. 1: 


Claim Number 19040 - 
Joseph & Marina Ovsenek 
Retail Stores Selling Sex- 
oriented Products 


- CARRIED UNA^^IMOUSLY 


- CARRIED UNANIMOUSLY 


^52 

Regular Council, December 4, 1979 . . . . . , 10 


CITY JIANAGER'S REPORTS (Cont'd) 


Fire & Traffic Matters 
(November 30, 1979) 

The Council considered this report which contains two clauses 
identified as follows : 

CI. 1: Sea Festival '80 
CI. 2: Block 34 Parking Garage, 
535 Richards Street 

Sea Festival '80 
(Clause 1) 


For Council Action see pages 2-4. 


Block 34 Parking Garage, 
535 Richards Street 
(Clause 2) 


MOVED by Aid. Little, 

THAT Council not approve the inclusion of public washrooms in 
the Richards Street garage. 

- LOST 

(Aid. Bellamy, Boyce, Ford, Gerard, Harcourt, Kennedy, Marzari, 
Rankin and the Mayor opposed) 

MOVED by Aid. Marzari, 

THAT recommendation 'C' of the City Manager, as contained in 
this clause, dealing with the provision of roof top treatment, be 
referred back to the Development Permit Board with a request that 
it reconsider its approval of same. 

- CARRIED 

(Aid. Harcourt, Kennedy, Little, Rankin and the Mayor opposed) 


MOVED by Aid. Little, 

THAT recommendation 'D* of the City Manager, as contained in 
this clause, dealing with the provision of retail space at street 
level, be referred back to the Development Permit Board with a 
request that it reconsider its approval of same. 

- LOST 

(Aid. Bellamy, Boyce, Ford, Gerard, Harcourt, Kennedy, Puil, 
Rankin and the Mayor opposed) 

MOVED by Aid. Puil, 

THAT Council approve the inclusion of public washrooms in the 
Richards Street garage, the source of funds to be reported on at the 
time of tender award. The annual operating cost to be budgeted 
annually in the revenue budget. 

FURTHER THAT recommendations B, D, E, F and G, as contained in 
this clause, be approved. 


- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

B.C. Telephone Company Rate 
Structure Application (cont'd ) 

MOVED by Aid. Rankin, 

TIIAT the City Council present a strong brief before the 
hearings in respect of this application, expressing opposition 
to the proposed increases in telephone rates; such brief to be 
prepared by the Board of Administration for Council consideration, 

(on request Alderman Wilson was pApRTFn 
excused from voting) ~ CARRIED 

(At this point a short recess was observed) 

Assessments for School and 
Hospital Purposes (Clause 6 ) 

The Board of Administration submitted a report of the 
Assessment Commissioner pursuant to Council 's instruction on 
January 19, 1971, in respect of assessments for school and 
hospital purposes. In the information from the Assessment 
Commissioner it is stated the Council has continued to oppose 
limitations on assessments on individual properties because of 
the inequities which occur and that the B.C. Association of 
Assessors has sent a brief to the Provincial Prime Minister, 
which also includes a brief by the City of Vancouver as sent 
to the Union of B.C. Municipalities. A copy of the Association 
of Assessors' brief was circulated to members of Council. It 
is stated the Executive of the Union of B.C. Municipalities 
submitted a resolution to the Cabinet in December, 1970, urging 
the Assessment Equalization Act be amended to restore the 
principle of Equalization based on a fair and equitable formula 
applicable to all classes of property and without any artificial 
limiting conditions. The Assessment Commissioner also deals 
with the matter of alternatives to the Government's 
proposed legislation to limit the annual increases in assessments 
on land and improvements for school and hospital purposes to 
not more than 10% over the previous year's assessments. 

MOVED by Aid. Broome, 

THAT a copy of the Board of Administration report on this 
matter, together with a copy of the submission by the British 
Columbia Association of Assessors, be forwarded to all Provincial 

M.L.A.s, with an appropriate covering letter to be prepared by 
the Board of Administration for the signature of His Worship 
the Mayor. 

- CARRIED 

Increased Hotel and Motel Guest Room 
Accommodation License Fees (Clause 7 ) 

The Board of Administration in its report of February 12, 
1971, advised of information from the Director of Finance in 
respect of Council 's action in passing a By-law increasing the 
license fees applicable to hotel and motel guest room 
accommodation. The Council also has before the Legislature 
a Charter Amendment for power to levy an add-on tax on the 
value of hotel and motel guest room accommodation. Subsequently 
the Province has expressed its intent to make the existing 5% 
sales tax applicable to this accommodation. 

In the report there is set out the related position in 
other provinces and cities in Canada. 


cont 'd 
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CITY MANAGER'S REPORTS (Cont'd) 


Finance Matters 
(November 30, 19 79) 

The Council considered this report which contains four clauses 
identified as follows: 

CI. 1: 


CI. 2: 
CI. 3: 

CI. 4: 


Appointment to Technical Planning 
Committee of the Greater Vancouver 
Regional District for the Year 
1980 

(Clause 1) 


MOVED by Aid. Kennedy, 

THAT the appointment of Mr. T. Droettboom, Associate Director 
for Overall Planning, to the G.V.R.D. Technical Planning Committee 
for the year 1980 be approved. 

FURTHER THAT in future years the City's representation on 
this Committee be rotated. 

- CARRIED UNANIMOUSLY 

Clauses 2-4 inclusive 

MOVED by Aid. Puil, 

THAT the recommendations of the City Manager, as contained in 
clauses 2, 3 and 4 of this report, be approved. 

- CARRIED UNANIMOUSLY 


Personnel Matters 
(November 30, 19 79) 

Engaging Staff on a Contract 
Basis 

(Clause 1) 


MOVED by Aid. Puil, 

THAT the recommendations of the City Manager be approved 
after amending recommendation 'A' to read as follows: 

'The City Manager be authorized to approve the use of 
* full time contract staff within the establishment of 
excluded and senior staff positions.' 

- CARRIED UNANIMOUSLY 

* underlining denotes amendment 


Appointment to Technical Planning 
Committee of the Greater Vancouver 
Regional District for the Year 1980 
1979 Borrowing Program 
City Hall Renovations - 
Engineering Department 
Amendments to By-law No. 4162 - 
a By-law relating to the Operation 
and Maintenance of the Cemetery 
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CITY MANAGER'S REPORTS (Cont'd) 


Property Matters 
(November 30, 1979) 

The Council considered this report which contains four clauses 
identified as follows: 

CI. 1: Establishing a Portion of City- 
owned Lands for Street Purposes 

CI. 2: Renewal of Lease - S/S Fifth and 

N/S Sixth Avenues East of Fir Street 

CI. 3: Sale of City-owned Property - 

N/S 3500 Block East 47th Avenue 

CI. 4: Offers to Lease (Prepaid) - 
Locarno/Jericho Block 129 


Clauses 1-3 inclusive 

MOVED by Aid. Puil, 

THAT the recommendations of the City Manager, as contained in 
clauses 1, 2 and 3 of this report, be approved. 

- CARRIED UNAiaMOUSLY 


Offers to Lease (Prepaid) - 
Locarno/ Jericho Block 129 
(Clause 4) 


MOVED by Aid. Har court, 

THAT the recommendation of the City Manager as contained in 
this clause, be approved. 

- CARRIED 

(Aid. Boyce, Little, Puil and Rankin opposed) 

In response to a question from the Council, the Mayor advised 
that it is intended to have a meeting with the Park Board in 
January 1980 when the matter of the redevelopment of Jericho lands 
will be discussed. 


B. MANAGER'S REPORT 

(November 30, 1979) 

Orpheum Lobby Expansion 

MOVED by Aid. Harcourt, 

THAT the recommendation of the City Manager, as contained in 
this report, be approved. 

- CARRIED 

(Aldermen Marzari and Rankin opposed.) 


Regular Coiincil, December 4, 1979 . . . . . . 13 


CITY MANAGER'S REPORTS (Cont'd) 


C. MANAGER'S REPORT 

(November 21, 1979) 


Advance Approval of 1980 Sewers 
Basic Capital Budget Funds for 
Final Phase of Sewer Separation 
in the Broadway/Granville/Burrard/ 
16th Avenue Area 


MOVED by Aid. Harcourt, 

THAT the recommendation of the City Manager, as contained in 
this report, be approved. 

- CARRIED UNANIMOUSLY 


D. MANAGER'S REPORT 

(November 28, 1979) 


False Creek Community Facility - 
Granville Island 


MOVED by Aid. Har court, 

THAT the recommendation of the City Manager, as contained in 
this report, be approved. 

- CARRIED UNANIMOUSLY 


E. MANAGER'S REPORT 

(November 29, 1979) 

False Creek - Area lOB - 
Development Group and Consultants ' 
Budget 

MOVED by Aid. Harcourt, 

THAT the recommendation of the City Manager, as contained in 
this report, be approved. 


- CARRIED UNANIMOUSLY 
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STANDING COMMITTEE & OTHER REPORTS 


I. Report of the Standing Committee 
on Planning and Development 
(November 22, 1979) 

The Council considered this report which contains three clauses 
identified as follows: 

Cl. 1: 7th Avenue Streetscape Improvement 
Project - Fairview Slopes Progress 
Report 

Cl. 2: Kiwassa Land Use and Zoning 
Cl . 3: Sites C and D - Strathcona 


Clauses 1-3 inclusive 

MOVED by Aid. Harcourt, 

THAT the recommendations of the Committee, as contained in 
this report, be approved. 

- CARRIED UNANIMOUSLY 


II. Report of the Standing Coirjnittee 
on Community Services 
(November 22, 1979) 

The Council considered this report which contains two clauses 
identified as follows: 

Cl. 1: Status of Family Courts Project 
Cl. 2: Immigrant Services Centre Funding 

Clauses 1 and 2 

MOVED by Aid. Rankin, 

THAT the recommendations of the Committee, as contained in 
this report, be approved. 

- CARRIED UNANIMOUSLY 


III. Part Report of the Standing 
Committee on Transportation 
(November 22, 1979) 


Pedestrian Crossing Conditions 
on Hastings Street at Kamloops 
Street 

(Clause 1) 


MOVED by Aid. Kennedy, 

THAT the recommendation of the Committee, as contained in 
this report, be approved. 

- CARRIED 

(Aldermen Bellamy, Ford, Harcourt and Little opposed.) 
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IV. Report of the Standing Committee 
on Finance and Administration 
(November 22, 1979) 

The Council considered this report which contains four clauses 
identified as follows: 

CI. 1: Capital Grant Request - Y.W.C.A. 

CI. 2: Vancouver Playhouse Theatre Centre - 

Grant in Lieu of Rent 
CI. 3: Quarterly Review of Operating Budget 

Revenues and Expenditures as at 

September 30, 1979 
CI. 4: Additional Cultural Grant Request - 

Festival Concert Society - $500.00 


Capital Grant Request - 
Y.W.C.A. 

(Clause 1) 


MOVED by Aid. Puil, 

THAT the recommendation of the Committee, as contained in this 
clause, be amended and approved as follows: 

"THAT the grant request from the Y.W.C.A. for $400,000 
be considered a top priority item for 1980 and the 
Y.W.C.A. submit a further report as discussed." 

- CARRIED UNANIMOUSLY 

*underlining denotes amendment 


Vancouver Playhouse Theatre Centre- 
Grant in Lieu of Rent 
(Clause 2) 


MOVED by Aid. Puil, 

THAT the recommendations of the Committee, as contained in this 
clause, be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED I-IAJORITY 


Cont'd. 
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STAI'JDING COMMITTEE AND OTHER REPORTS ( Con t ' d . ) 


Report of the Standing Committee 
on Finance and Administration 
(Novenibor 22, 1979) (Cont'd.) 


Quarterly Review of Operating 
Budget Revenues and Expenditures 
as at September 30, 19 79 
(Clause 3) 


MOVED by Aid. Puil, 

THAT recommendations A and B of the Committee, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 


Following some discussion, it was 

MOVED by Aid. Puil, 

THAT recommendation C of the Comi;\ittee, as contained in this 
clause, be amended and approved as follows: 

"THAT $1,000,000 be appropriated from the Current Surplus 
on Operating Account and allocated to the Reserve for the 
Trade/Convention Centre . " 

- CARRIED 

(Aldermen Mar:^ari and Rankin opposed.) 

* Underlining denotes amendment 

Following further discussion, it was 

MOVED by Aid. Puil, 

THAT recommendations D, E and F of the Committee, as contained 
in this clause, be amended and approved as follows: 

"I). THAT $2,3')2,')23 of the; Current Q |> cratincj Surplu:: 
l)C tran.sferrocl to the (.'aplL.i L FirKjncin'j l''unc] aiuJ 
Ijc s{JOci f ically apf^rcji^riatod and allof.'atod for 
the purchase of the City of Vancouver fJcwc^r and 
Water debentures, to avoid external financing; 

E. THAT $500,000 being the balance of the Current 
Operating Surplus be appropriated and allocated 
to the U.S. Premium Liability Reserve; 

F. THAT $1,705,732 resulting from a cash balance in 
the Langara Golf Course Purchase Account be 
transferred to the Capital Financing Fund and be 
specifically appropriated and allocated for the 
purchase of City of Vancouver Sewer and Water 
debentures, to avoid external financing." 

- CARRIED UNANIMOUSLY 

* Underlining denotes amendment 


Cont'd. 


553 


Regular Council, December 4, 1979 17 


STANDING COmiTTEE AND OTHER REPORTS (Cont'd.) 

Report of the Standing Committee 
on Finance and Administration 
(November 22, 1979) (Cont'd.) 

Additional Cultural Grant Request - 
Festival Concert Society - $500 
(Clause 4) 


MOVED by Aid. Puil , 

THAT this clause be received for information. 

- CARRIED UNANIMOUSLY 

V. Report of the Governmental 
Review Commission 
(November 1979) 


When considering this report. Council noted a memorandum from 
the Mayor dated December 4, 1979 setting forth the following 
recommendations : 

"1. THAT the report be received. 

2. THAT adequate opportunity ]je given the public to 
consider tne report, with coi^ies being made 
available through the City Clerk's Office and 
public libraries. 

2. THAT a public meeting be held early in the new 
year to hear delegations." 

Council also noted requests from Mr. Bruce Yorke, President of 
the Committee of Progressive Electors and Ilr. Donald Gutstein, 
Chairman of the Area Representation Electors Alliance to appear as 
delegations . 

In examining this matter, it was 

MOVED by Aid. Kennedy, 

THAT Civic officials be instructed to investigate the costs 
involved in the implementation of a system as described by the 
recommendations contained in the report of the Governmental Review 
Commission and report back to Council. 

- LOST 

(Aldermen Ford, Harcourt, Marzari, Puil, Rankin and the 
Mayor opposed.) 

Following further discussion, it was 

MOVED by Aid. Ford, 

THAT Council endorse the recommendations of the Governmental 
Review Commission as they affect this Council and that the Director 
of Legal Services be instructed to prepare the necessary Charter 
am.endments . 

- LOST 

(Aldermen Bellamy, Gerard, Harcourt, Kennedy, I-ittle, 
Marzari, Puil, Rankin and the Mayor fjpposed.) 

I'oiLowing lurLher lengthy (iiscu.s.s i cjns , i I, v/.i.s 

MOVED by Aid. Little, 

THAT the recommendations proposed by the Mayor in his memo 
of December 4, 1979, and noted above, be approved. 

- CARRIED 


(Alderman Harcourt opposed.) 
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lusr: I'UOM committi'I': oi' tii]': vjiioll 

MOVED by Aid. liarcourt , 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Harcourt, 
SECONDED by Aid. Rankin, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


BY-LAWS 


1. A BY-LAW TO CONTRACT A DEBT BY 
THE ISSUE AND SALE OF SERIAL 
DEBENTURES IN THE AGGREGATE 
PRINCIPAL AMOUNT OF $7,500,000 
IN LAWFUL MONEY OF CANADA FOR 
THE OBJECTS SET OUT IN 
SCHEDULE "A" 


MOVED by Aid. Puil, 
SECONDED by Aid. Little, 

THAT this By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Puil, 
SECONDED by Aid. Little, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


2. A BY-LAW TO CONTRACT A DEBT BY 

THE ISSUE AND SALE OF DEBENTURES 
IN THE AGGREGATE PRINCIPAL AMOUNT 
OF $2,500,000 IN LAWFUL MONEY 
OF CANADA FOR THE OBJECTS SET OUT 
IN SCHEDULE "B" 


MOVED by Aid. Puil , 
SECONDED by Aid. Little, 

THAT this By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Puil, 
SECONDED by Aid. Little, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 
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BY-LAWS (Cont'd.) 


3. A BY-LAW TO AMEND BY-LAW 

NO. 4 054, BEING THE STREET 
NAME BY-LAW 


MOVED by Aid. Kennedy, 
SECONDED by Aid. Bellamy, 

THAT this By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 


The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Puil, 
SECONDED by Aid. Little, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


4. A BY-LAW TO AMEND BY-LAW 
NO. 4837, BEING THE 
HERITAGE BY-LAW 


MOVED by Aid. Harcourt, 
SECONDED by Aid. Boyce , 

THAT this By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Boyce, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 


- CARRIED UNANIMOUSLY 
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MOTIONS 


A. Allocation of Land for 
Street Purposes 
(West 7 feet of Lot 4 of 
Lots 14 to 17, Block 8, 
D.L. 325, Plan 2203) 

MOVED by Aid. Little, 
SECONDED by Aid. Harcourt, 

THAT WHEREAS the City of Vancouver is the registered owner of 

the west 7 feet of Lot 4 of Lots 14 to 17, Block 8, D.L. 325, 
Plan 2203; 

AND WHEREAS it is deemed expedient and in the public interest 

to establish the above described lands for street purposes; 

THEREFORE BE IT RESOLVED that the west 7 feet of Lot 4 of 
Lots 14 to 17, Block 8, D.L. 325, Plan 2203 be and the same is hereby 
established for street purposes and declared to form and constitute 
portion of street. 

- CARRIED UNANIMOUSLY 


B. Closing, Stopping Up, Conveying to 
Owner and Consolidation 
(Lane South of 5th Avenue, West 
o fComme rcial Drive) 


MOVED by Aid. Little, 
SECONDED by Aid. Harcourt, 
THAT WHEREAS: 

1. The City of Vancouver is the owner of all the streets 
and lanes lying within the limits of the City of 
Vancouver; 

2. The existence of a north-south lane west of Commercial 
Drive between 5th and 6th Avenues eliminates the need 
for the portion of the 5-foot wide lane lying between 
Lot "D" except the East 7 feet now road of Lots 84 and 
85 (Plan 3543) and Re-Amended Lot 87 (Explanatory Plan 
5381) all in Block 145, District Lot 264A, Plans 222 
and 1771; 

3. The owners of said Lot "D" and Re-Amended Lot 87 have 
made application to acquire the adjacent portion of lane; 

THEREFORE BE IT RESOLVED THAT all that portion of lane dedicated 
by the deposit of Plan 222, lying between the production northerly 
of the easterly and westerly limits of Re-Amended Lot 87 (Explanatory 
Plan 5381), Block 145, District Lot 264A, Plans 222 and 1771, the 
same as shown outlined red on plan prepared by G. Girardin, B.C.L.S., 
dated July 24, 1979, and marginally numbered LF9199, a print of which 
is attached hereto, be closed, stopped up; and 

BE IT FURTHER RESOLVED THAT the north half and south half of 
the lane so closed be conveyed to the owners of the said Lot "D" 
and Re-Amended Lot 87 respectively and consolidated with the said 
lots . 

- CARRIED UNANIMOUSLY 


Cont'd. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


Increased Hotel and Motel 

Guest Room Accommodation License Fees (cont'd) 

MOVED by Aid. Adams, 

THAT the City Council re-affirm its position with respect 
to the By-law which has been passed increasing license fees 
applicable to hotel and motel guest room accommodation; 

FURTHER THAT the Corporation Counsel be instructed to 
withdraw the City's application for a Charter Amendment 
regarding an add-on tax on hotel and motel guest room 
accommodation. 

- CARRIED 

Balance of Finance Matters 

MOVED by Aid. Adams, 

THAT, in respect of the report of the Board of Administration 
(Finance matters), dated February 12, 1971, Clauses 1, 2 and 3 
be adopted and Clause 5 received for information. 

- CARRIED 

B . Property Matters, February 12, 1971 

MOVED by Aid. Phillips, 

THAT the report of the Board of Administration (Property 
matters), dated February 12, 1971, be adopted. 

- CARRIED 

C . Proposed 'Mini-Skool ' Development 

The Board of Administration advised of information from 
the Department of Social Welfare that a meeting is to be held 
in Victoria, February IC, 1971, with the Community Care 
Facilities Licensing Board in respect of a proposal to develop 
a 'Mini-Skool ' in Vancouver in the area below 16th Avenue 
between Granville and Oak Streets. Representatives of Council 
and officials are invited. 

The Medical Health Officer has advised that because of 
health implications he is prepared to accept. The Director 
of Permits and Licenses and the Director of Planning state the 
material has been reviewed and it is felt there would be little 
value in having the departments represented at this meeting. 
When specific information is known, the interpretation of By-law 
requirements can then be given. A meeting of the Superintendent 
of the Mini-Skools and the Zoning Planner is to be held on 
February 19th when information necessary in connection with an 
application for a development permit will be made known. From 
the information submitted, it would appear this 'Mini-Skool' 
development would be classified as a Conditional Use and would 
require approval of the Technical Planning Board. 

MOVED by Aid. Hardwick, 

THAT this report be received and the Department of Social 
Welfare and the Superintendent of the Mini-Skools be advised that 
if, and when, an actual site is chosen, an application for a 
development permit should be made through the normal City channels. 


- CARRIED 


Regular Council, December 4, 1979 


21 


MOTIONS (Cont'd.) 


C. Allocation of Land for 
Lane Purposes 
(South 2 feet of Lot 21, 
Block 5, District Lot 636, 
Plan 1902) 


MOVED by Aid. Little, 
SECONDED by Aid. Harcourt, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver for lane purposes land in the City of Vancouver, 
Province of British Columbia, more particularly known and described 
as follows: 

South 2 feet of 
Lot 21 
Block 5 

District Lot 636 
Plan 1902 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes and declared to form and to constitute portion of a 
lane . 

- CARRIED UNANIMOUSLY 


D. Allocation of Land for 
Lane Purposes 
(North 10 feet of Lot 13, 
Block 315, District Lot 526, 
Plan 590) 


MOVED by Aid. Little, 
SECONDED by Aid. Harcourt, 

THAT WHEREAS the registered owner has conveyed to the City of 
Vancouver for lane purposes land in the City of Vancouver, Province 
of British Columbia, more particularly known and described as 
follows : 

North 10 feet of Lot 13, 
Block 315, 
District Lot 526, 
Plan 590. 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for lane 
purposes and declared to form and to constitute portion of a lane. 

- CARRIED UNANIMOUSLY 


Cont'd. 
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MOTIONS (Cont'd.) 

1. Re-routing of Transportation 
of Dangerous Chemicals 


Alderman Kennedy requested the following motion be substituted 
for that motion accepted as notice at the last meeting of Council and 
Council agreed. 

MOVED by Aid. Kennedy, 
SECONDED by Aid. Harcourt, 

THAT WHEREAS the chemical spills and fires at Mississagua 
were warnings to all Canadians that new measures are now required to 
protect urban areai; 

AND WHEREAS the Central Waterfront of Vancouver was recently 
rezoned "urban" under the Official Regional Plan, and has been 
identified as a most vulnerable area in respect of this type of 
hazard; 

AND WHEREAS a Convention Centre has been proposed within the 
subject area, bringing people and traffic to attend it; 

MW WHEREAS alternative routing exists, leading to other 
potential ship-shore locations such as Tilbury Island, Port Mann, 
Roberts Bank, etc.; 

AND WHEREAS the Canadian Transport Commission is now consider- 
ing che matter of rail operating conditions on the Central 
Waterfront; 

THEREFORE BE IT RESOLVED THAT the Canadian Transport Commission 
be requested to order the Canadian Pacific Railway to carry out an 
immediate and thorough study of alternatives for relocation of this 
facility, with participation by the City of Vancouver and other 
interested parties. 

- CARRIED UNANIMOUSLY 


2. Amendment of Section 73A 
of the Vancouver Charter 

At the last Council Meeting, Alderman Rankin submitted a 
Notice of Motion which was recognized by the Chair, seconded by 
Alderman Harcourt this day. 

The effect of the Motion relates to the swearing in or affirming 
of qualified electors on Polling Day. The motion i^oints out the 
difference between tlie Vancouver Charter and the Ilunicjijal Act in 
this i»articular. 

When considering this matter. Council hoLi.hJ a rruMrior.j.Kium 
from the City Clerk sotting out f:ertain advantagejj and disadvantages 
flowing from the motion and including extracts from the Vancouver 
Charter and the Municipal Act. 

Earlier this day Council api^rtwed a delogatitm rcquerjt. from 
Mr. Bruce Yorke, I'resident of th(t Commtttee (/f ]' rogr(!:;r; i ve J;lector.s. 
When speaking to this matter, Mr. York(! exijre.s.setJ sLrrjng mJiJi^ort for 
Alderman Rankin's motion and explained that the prej;enL syrjtorn ars 
required by the Vancouver Charter may tend to disenfranchise 
otherwise qualified electors. 

Following considerable debate. Council members noted the 
lateness of the hour and it was then 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Rankin, 

THAT the debate on this matter be adjourned and referred to 
the next meeting of Council. 


- CARRIED UiJANIMOUSLY 
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ENQUIRIES AND OTHER IIATTERS 


Alderman Kennedy enquired as to the status of the 

report on a sound system for the 
Sound System for Council Council Chamber. 

Chamber 

The Mayor requested the City Mfin.jger 
to advise Council. 


Alderman Boyce requested a report on the 

implementation of introducing a 
Animal Manure, Dung, Refuse similar By-law on a City-wide basis. 

and Waste By-law 

The City Manager advised that he 
will report. 


Alderman Ford 

Protection of Views in 
Residential Areas 


requested that the Director of 
Planning report on the steps 
necessary to amend the Zoning and 
Development By-law to ensure the 
protection of views in residential 
areas . 


The Mayor so directed. 


The Council adjourned at approximately 6.40 p.m. 


* * * * * 



5S3 

CITY OF VANCOUVLR 
SPECIAL COUNCIL - DECEMBER 4, 1979 
PUBLIC HEARING 


A Special Meeting of the Council of the City of Vancouver 
was held on Tuesday, December 4, 1979, at approximately 7.30 p.m. 
in the Council Chamber, Third Floor, City Hall, for the purpose of 
holding a Public Hearing to amend the Zoning and Development By-law. 


PRESENT ; Alderman Ford (Deputy Mayor) 

Aldermen Bellamy, Boyce, 

Gerard, Harcourt, Little, 
Marzari, Puil and Rankin 

ABSENT: Mayor Volrich 

Alderman Kennedy 

CLERK TO THE COUNCIL: R. Cinnamon 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Boyce, 

THAT this Council resolve itself into Committee of the Whole, 
Deputy Mayor Ford in the Chair, to consider proposed amendments to 
the Zoning and Development By-law. 

- CARRIED UNANIMOUSLY 


1. Zoning Amendment - Southwest Corjier 
of Kingsway and Nanaimo Street 

An application was received from Mr. G. Pastres as follows 

LOCATION ; SOUTHWEST CORNER OF KINGSWAY AND NANAIMO STREET 
Lots "A" and "B", Blocks 4 to 8 of Block 7, 
D.L. 393, Plan 16622 

Present Zone: CD-I Comprehensive Development 
District (CD-I By-law No. 4861) 

Requested Zone: Amendment to CD-I By-law No. 4861 

(a) The proposed amendment would include 
"restaurant, catering to the day-to-day 
needs of the local neighbourhood" as a 
permitted use. 

The Director of Planning recommends approval of the 
application. 

Mr. Scobie of the Planning Depari. ment described the impact 
of the proposed amendment and expressed further the approval of 
the Director of Planning. 

Mr. A. Murgui, on behalf of the i.pplicant urged Council to 
give approval to the amendment. 
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Zoning Amendment - Southwest Corner 

of Kingsway and Nanaimo Street (Cont'd.) 

Following discussion, it was 

MOVED by Aid. Puil, 

THAT the application of G. Pastres to rezone the southwest corner 
of Kingsway and Nanaimo Street, Lots "A" and "B", Blocks 4 to 8 of 
Block 7, D.L. 393, Plan 16622 from CD-I Comprehensive Development 
District (CD-I By-law No. 4861) to Amendment to CD-I By-law No. 4861 
be approved. 

- CARRIED TOJANIMOUSLY 


2. Proposed Rezoning - South Side of 
Kingsway Between Battison and 
Lincoln Streets 


A rezoning application has been received from Hale Architects 
Limited on behalf of Qualico Developments Limited as follows: 


LOCATION : SOUTH SIDE OF KINGSWAY BETWEEN BATTISON AND LINCOLN 
STREETS 

Lots 1 and 2 of Block 12, b.L. 49, Plan 5366, and 

Lot 22, North Portion of Block 11, D.L. 36 and 49, 
Plan 954 

Present Zone: RS-1 One-Family Dwelling District 

RT-2 Two-Family Dwelling District 
C-2 Commercial District 

Requested Zone: CD-I Comprehensive Development 
District 

(a) The proposed CD-I By-law will restrict the use of 
this site as follows: 

Uses : - townhouses and apartments (with a maximum of 70 

townhouse units and a maximum of 50 apartment 
units) ; 

retail store, business or undertaking; 
restaurant; 

offices, including doctors and/or dentists; 
recreational facilities; 

customarily ancillary uses including off-street 
parking and loading; 

subject to such conditions as Council may by resolution 
prescribe. 

Floor Space Not to exceed 1.10 (with a maximum of 0.40 for the 
Ratio: commercial /office/recreational component and a maximum 

of 0.70 for the townhouse and apartment uses). 

The following shall be included in the computation of 
floor space ratio: 

(a) all floors having a minimum ceiling height of 1.219 m 
(4 feet) including earthen floor, both above and below 
ground level, to be measured to the extreme outer 
limits of the building; 

(b) stairways, fire escapes, elevator shafts and other 
features which the Director of Planning considers 
similar, to be measured by their rjross cross-sectional 
areas and included in the measurements for each floor 
at which they are located. 


Cent 'd . 


Special Council (Public Hearing), December 4, 1979. 


3 


Proposed Rezoning - South Side of 
JCingsway Between Battison and 
Lincoln Streets (Cont'd.) 


The following shall be excluded in the computation of floor 
space ratio: 

(a) balconies, canopies, sundecks and other features which 
the Director of Planning considers similar to a maximum 
total area of 8 per cent of the permitted floor area; 

(b) patios and roof gardens, provided that the Director of 
Planning first approves the design of sunroofs and 
walls ; 

(c) parking areas, the floors of which are at or below the 
highest point of the finished grade around the building; 

(d) child day care facilities to a maximum floor area of 
10 per cent of the permitted floor area, provided the 
Director of Planning on the advice of the Director of 
Social Planning is satisfied that there is a need for 
a day care facility in the immediate neighbourhood. 

Height: Commercial/apartment component: Not to exceed 12.192 m 

(40 feet) as measured from the average approved elevation of 
the finished grade of the site along Kingsway. 

Townhouse component: Not to exceed 10.668 m (35 feet) as 
measured from the average approved elevation of the finished 
grade of the site along the front of the building. 

All finished grades are to be approved by the Director of 
Planning upon advice of the City Engineer. 

Off-Street Off-street parking is to be provided and maintained in accordance 
Pai-king: with Section 12 of the Zoning and Development By-law provided 

that apartment units shall be assessed at one space per dwelling 
unit and townhouses assessed at one and one-half spaces per 
dwelling unit. 


And subject to the following conditions: 

(i) That the site (Lots 1 and 2 of Block 12, D.L. 49, Plan 
5366, and Lot 22, N. Portion of Block 11, D.L. 36 and 49, 
Plan 954) be first consolidated into one parcel and so 
registered in the Land Title Office. 

(ii) That the detailed scheme of development in a development 
permit application be first approved by the Director of 
Planning (after receiving advice from the Urban Design 
Panel), having particular regard to the overall design 
incl uding: 

- the relationship between the northerly townhouse units 
and adjacent apartments; 

- the relationship to adjacent developments with regard 
to finished grades and peripheral site treatment; 

- internal vehicular circulation for service and emergency 
vehicles ; 

- the location, design and security of access to under- 
ground parking spaces; 
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Proposed Rezoning - South Side of 
Kingsway Between Battison and 
Lincoln Streets (Cont'd.) 


- noise abatement for residential units adjacent to 
Ki ngsway; 

- the design of the public walkway including its 
relationship to adjacent dwelling units and accom- 
modation of wheelchairs, bicycles, etc.; 

- the provision of suitable outdoor lighting; 

- the provision and location of garbage collection 
facilities; 

the provision and maintenance of landscaping; 

- the provision of a comprehensive sign plan, 

(iii) The development is not to be materially different from 
the plans stamped 'Received, City Planning Department, 
June 5, 1979', prepared by Hale Architects. 

Should the above conditions not be complied with by the 
owners within 120 days from the date of the Public Hearing, 
then any approval granted at the Public Hearing shall 
expi re. 

(b) Any consequential amendments. 

(c) Amend the Sign By-law No. 4810 to establish sign regula- 
tions for the newly established CD-I By-law. 

Following an explanation of the application by Mr. Scobie cf 
the Planning Department, the Deputy Mayor called for delegations 
for or against the application and Council was addressed by the 
f ol lowing : 

- Mr. T. Morton of Hale Architects Ltd., on behalf of the 
ppiicant explained to Council architectural considerations in the 
proposed development and expressed the opinion that this development 
would provide a degree of relative conformity with the neighbourhood. 
Mr. Morton was assisted in his presentation through the use of an 
architectural model. 


- Mr. J. Nichol , an area resident, expressed concern that the 
development v/ould not be compatible v/ith the existing neighbourhood. 
He urged Council to refuse the application. 


At this point in the proceedings. Alderman Kennedy arrived. 

**************** 

- Mr. N. Davidowicz , representing the Killarney Champlain 
Citizens for Action Association, spoke in opposition to the 
application. Mr. Davidowicz stated that the association which he 
represents was not happy with the proposed floor space ratio, 
parking access, and the lack of public representation at the previously 
held public information meeting. 


- Ms . J . Judd , a resident of Mountainview Trailer Court, 
expressed opposition to the application in view of the fact that- 
the Trailer Court residents enjoyed reasonably priced housing and 
would be displaced by the development. 
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Proposed Rezoning - South Side of 
King sway Between Battison and 
Lincoln Streets (Cont'd.) 


- Mr. L. Steigenberger , an area resident presented a petition 
from 44 of the area residents expressing their concerns over the 
proposed development. Included in these concerns were 

- loss of view 

- loss of parking 

- additional noise 

- sudden influx of children, uncharacteristic to the 
neighbourhood . 

The petition remains on file in the City Clerk's Office. 

; Mr. Steigenberger qualified his remarks by suggesting that 

j residents were not opposed to the development but rather were 

concerned that insufficient consideration had been given to the 
i integration of this project with the existing nature of the 
I neighbourhood. 

- Mr. A. Renshaw objected to the approval of the application 
;he assumption that there would be an influx of children to the 

area which in turn could not be accommodated by the existing schools 
in the area . 


- Mr. V. Prasad briefly expressed his opposition as an area 
resident to the proposed development. 


~ Mr. T. Hale of the architectural firm presenting this 
application addressed Council and attempted to allay the fears and 
concerns of the area residents. V7ith the aid of photographs Mr. Kale 
demonstrated that the scenic views would not in fact be materially 
affected by the development. 

Following some discussion, it was 

MOVED by Aid. Rankin, 

THAT the application by Hale Architects Limited on behalf of 
Qualico Developments Limited to resone the South side of Kingsway 
between Battison and Lincoln be not approved. 

- (not put) 

Mr. Gary Laframboise, on behalf of Qualico Developments Ltd. 
responded to Council's questions regarding price, parking 
accessibility and the nature of the commercial/residential 
development . 

Following further discussion, it was 

MOVED by Aid. Little, 

THAT further consideration of this application be adjourned 

pending the submission of a revised proposal by the applicant and 

taking into account the concerns expressed this day and following 

consultation between the developer and the Director of Planning. 

- CARRIED 

(Aldermen Bellamy, Marzari and Rankin opposed.) 


Special Council (Public Hearing), December 4, 1979 

3. Proposed Rezoning - Northeast Corner 
of 15th Avenue and Oak Street 

An application has been received from the Director of Planning 
as follows: 

LOCATION ; Northeast Corner of West 15th Avenue 

and Oak Street, Lots 19 and 20, Block 
456, D.L. 526, Plan 2118 

Present Zone: C-2 Commercial District 

Requested Zone: RM-3 Multiple Dwelling 

District 


The Deputy Mayor asked for representations from 
the public. 


- Ms. M. Chang addressed Council and urged approval of the 
rezoning . 

MOVED by Aid. Bellamy, 

THAT the application of the Director of Planning to rezone 
the northeast corner of West 15th Aveiiue and Oak Street, Lots 19 
and 20, Block 456, D.L. 526, Plan 211U from C-2 Commercial District 
to RM-3 Multiple Dwelling District, be approved. 

- CARRIED UNANIMOUSLY 


4. Text Amendment - Zoning Discretion 
for Heritage Structures 

The Director of Planning applied as follows: 

TEXT AMENDMENT: Zoning Discretion for Heritage 
Structures 

Amendments to Section 3.2 (Relaxation) of Zoning 
and Development By-law No. 3575 would permit the 
Development Permit Board and the Director of 
Planning to consider relaxation of various 
regulations and provisions of the By-law to 
facilitate the restoration and retention of 
Designated Municipal Heritage Structures and 
other buildings having heritage merit. 


MOVED by Aid. Rankin, 

THAT the application of the Director of Planning to amend 
Section 3.2 (Relaxation) of Zoning and. Development By-law No. 3575 
to permit the development Permit Boaro and the Director of Planning 
to consider relaxation of various regulations and provisions of the 
By-law to facilitate the restoration and retention of Designated 
Municipal Heritage Structures and other buildings having heritage 
merit, be approved. 


- CARRIED UNANIMOUSLY 
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MOVED by Aid. Harcourt, 

THAT the Committee of the Whole rise and report, 


- CARRIED UNANIMOUSLY 


MOVED by Aid. Harcourt, 
SECONDED by Aid. Bellamy, 

THAT the report of the Committee of the Whole be adopted and 
the Director of Legal Services be instructed to prepare and submit 
to Council the necessary By-law amendments. 

- CARRIED UNANIMOUSLY 


The Special Council adjourned at approximately 9.50 p.m. 

******* 


The foregoing are Minutes of the Special Council 



Regular Council, February 16, 1971 11 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

D. Applications for Discharge of 
Treated Sewage: Eraser River 

The Board of Administration submitted a report from the 
City Engineer giving a summary of the Greater Vancouver Sewerage 
and Drainage District draft of the District Commissioner 's 
report dated January 28, 1971, on the status of permit 
applications for the discharge of treated sewage in the Eraser 
River . 

MOVED by Aid. Bird, 

THAT this information be received. 

- CARRIED 

E. Appointment of Special 
Committees - 1971 

MOVED by Aid. Linnell, 

Pursuant to report received from the Board of Administration 
dated February 12, 1971, that the following Special Committees 
be reappointed for the year 1971: 

(a) Remembrance Day Observance Committee 

(b) Fire Defences - Burrard Inlet 

(c) Freeway Connection - Georgia Viaduct to 
Highway 401 

(d) Entertainment and Civic Recognition- 

Power to Act on Matters referred. 

- CARRIED BY THE 
REQUIRED MAJORITY 

MOVED by Aid. Linnell, 

THAT the matter of reappointment of the Social Development 
Committee be deferred for the time being. 

- CARRIED 

MOVED by Aid. Calder, 

THAT the Special Committee re Gastown - Chinatown Historical 
Area be not appointed, 

- CARRIED 

MOVED by Aid. Hardwick, 

THAT the Special Committee re Arterial Road Connections 
to involve the Municipalities of Richmond and Burnaby be not 
reappointed . 

- CARRIED 

F. Transfer of Volunteers for Seniors 
Program to City of Vancouver 

The Board of Administration, under date of February 10, 1971, 
submitted the following report: 

"The Medical Health Officer report* as follows concerning the transfer of the 
Volunteers for Seniors Program. 

"HISTORY 

The Volunteers for Seniors Program was established in i960, at which time the 
Junior League undertook sponsorship and carried the program for five years. As 
the program had proven invaluable to the old people resident in institutions and 
and since no other agency was willing to undertake the responsibility of continuing 
the work, the Volunteer Bureau of the United Comminity Services temporarily accepte( 
responsibility for the program. It has now expanded to the point where there are 
approximately 300 volunteers participating. 
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RECOMMENDATIONS 

1. Closure of Streets and Lanes in Champlain Heights, 
District Lots 330 and 331 - between 65th Avenue 
and Kent Avenue from Kerr Street to Boundary Road 


The City Engineer reports as follows: 

"The continuing redevelopment in Champlain Heights Areas 'E' and 'F' requires 
the closure of various streets and lanes between 65th and North Kent Avenues, 
Kerr Street and Boundary Road. The City is the owner of all the lands in the 
redevelopment area with the exception of 4 parcels of land south of Marine 
Drive. The streets and lanes at the front and rear of these privately owned 
parcels are not to be closed until the City acquires title to these parcels. 

I recommend that all the streets and lanes outlined red, green, blue, yellow, 
brown, orange and purple on plan marginally numbered L366 be closed, stopped 
up and title taken thereto, and that part of the East \ of Lot 4 included in 
Reference Plan 6570, Block 'A' of Block 10, District Lots 330 and 331, Plan 
3091, now road, be closed and stopped up, and the said closed streets and 
lanes be subdivided with the adjacent City-owned lands. 

I further recommend that the subdivision plan be signed on behalf of the City. 

The City Manager RECOMMENDS that the foregoing recommendations of the City 
Engineer be approved. 

an on file in the City Clerk's Office. 

2. Tender No. 12-79-1 - Uniforms and Raincoats - 
Policemen and Firemen 


The Chief Constable, Fire Chief and Purchasing Agent report as follows: 

"The above- tender was opened on December 11, 1978 and referred to the Chief 
Constable, Fire Chief and Purchasing Agent for tabulation and report. 


When tenders were called three bids were received - Gordon Campbell Ltd., 
Rankin Uniforms Ltd., and Sainthil 1-Levine Uniforms. The bid from Sainthill- 
Levine Uniforms Ltd. was incomplete in that they did not offer any Firemen's 
raincoats. 


On January 9, 1979, Council approved the City Manager's recommendation and 
awarded the contract to the overall low bidder, Gordon Campbell Ltd., for 
an estimated total cost of $163 410.00 plus Provincial Sales Tax. 


The tender document provides for the extension of the contract, by mutual 
agreement, for an additional 12 month period. 

Gordon Campbell Ltd. have agreed to extend the contract for an additional 
12 months, providing they can increase their prices by 6% on Policemen's 
uniforms and 7% on Firemen's and Pound uniforms. 

Gordon Campbell Ltd. have informed us that their costs have increased as 
fol lows: 
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Yarn - 9.25% on Fire and Police unifo,'ms. 
13% on Pound uniforms. 

Labour - 5.5 % 

Trimmings- 15% on Fire uniforms. 

12% on Police and Pound ur Forms. 

Overhead - 3% 


Extending the existing contract for an additional 12 hs vjould: 

a) Eliminate a tender call, thereby eliminating test j of fabric, obtain- 
ing samples, and testing uniforms. 

b) Accelerate delivery of all uniforms by at least wo months. 

In view of the above, we consider the request of Gor m Campbell Ltd., for 
a price increase, to be reasonable. 

We recommend that the contract be extended for an additional 12-month period. 
All uniforms and the cloth therefore would bo manufactured in Vancouver by 
Gordon Campbell Lid. " 


The City Manager RECOMMENDS that the recommendation of the Chief Constable, 
Fire Chief and Purchasing Agent be approved, subject to a contract satis- 
factory to the Director of Legal Services. 


3. Minimum Charge Provisions for 
Service Pipes Shut-off 


The City Engineer and Director of Finance report as follows: 

"Mr. S. Goldsmith of 1304 West 59th Avenue, Vancouver, was the owner of a 
house at 1857/1865 Venables Street which was recently sold to the City. 
In 1976 he asked for the water to be temporarily shut off. Mr. Goldsmith 
did not ask for a permanent disconnection because there was still a 
possibility of renting the house. The house has remained empty since 1976. 

Under the Water Works By-law, if a service pipe remains shut off for more 
than 90 days, the service charges for the period in excess of 90 days shall 
be $0.50 per month. ($6.00 /year). Mr. Goldsmith was aware of this charge, 
which was included in his annual tax bill, and he paid a total of $24.00 
during the period 1976 - 1979. 

Mr. Goldsmith disputes the amount of $24.00 paid and the reasonableness of 
the By-law, and would like to appeal to Council: 

1. to amend the relevant By-law, 

2. to refund his $24.00 charge. 

The City operates its water system as a self financed utility. The rate system 
presently in use was adopted by Council in 1964 upon the recommendation of a 
study prepared by the Engineering and Finance Departments. This rate system 
follows the accepted water industry practice in North America of establishing 
rates on a "functional cost basis". 

Under the "functional cost basis" all customers are assessed a "ready to serve" 
fee. This $6.00 per year minimum fee represents the average annual maintenance 
plus capital replacement charges for his seirvice pipe. If this "ready to serve" 
fee were not charged, a customer wishing to save expenses when his property is 
not utilized (e.g. rented buildings), would be subsidized by the general rate- 
payers :or I he maintenance of his service pipe. 
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Such a "ready to serve" lee is common with the other services pro\/idi'd a huildiig 
For electricity, B.C. Hydro charges a turn-on fee of $10.00 or a minimum charge 
of $4.50 every two months for the turn-off period, whichever is greater. For gis 
B.C. Hydro charges $8.50 every two months. 

Keeping with the policy that the customer water fees represents as nearly as 
possible the cost of providing water service, the City Engineer and Director of 
Finance recommend that : 

1) the minimum charge provisions for service pipes 
shut-off for more than 90 days be retained in 
the Water Works By-law, and 

2) that the request for a refund be refused." 

The City Manager RECOMMENDS that the above recommendations of the City Engineer 
and Director of Finance be approved. 


CONSIDERATION 

4. Presentation of Brief on Point Source Control 
to Pollution Control Board 


The City Engineer and the Director of Permits and Licenses report as follows: 

"On February 18, 19 and 20, 1980, the Pollution Control Board of tlie Province of 
B. C. will hold hearings into the implementation of and compliance with recommend- 
ations put forward by the Cabinet in 1976 pertaining to toxic discharges into tht- 
Lower Fraser River. In a letter to the Mayor, dated September 10, 1979, the 
Pollution Control Board invited the City to present a brief at these hearings and 
both the Engineering Department and the Permits and Licenses Department, in a 
joint brief, wish to address themselves specifically to item #2, contained in 
that letter, namely that: 

'the Greater Vancouver Sewerage & Drainage District should 
expand the source control program to cover the entire 
Greater Vancouver Regional District region to reduce the 
disposal of toxic materials directly into municipal sewers. ' 

A source control program involves the establishment and enforcement of standards 
regarding the quality and quantity of waste discharged into a municipal sewer. 
Such standards are necessary to protect the condition of sewerage facilities and 
to reduce pollution of the environment. The City has operated an effective source 
control program for over 20 years. 

The amount of waste treatment required at the source directly affects the cost of 
an industrial operation. Consequently, if there is variation within this region, 
those municipalities with low standards and poor enforcement would gain an 
advantage in the competition for new industry. Thus, to ensure equity, there 
must be uniform enforcement of a single set of standards governing source control 
programs . 

For a number of reasons, the responsibility for the administration of a source 
control program must remain with the individual municipalities. Firstly, it 
should be recognized that regional jurisdiction over a source control program 
could influence the location, type and growth of industry within a municipality 
in a manner contrary to that municipality's objectives. Secondly, even if the 
source control program was administered by a regional agency, the city must stil] 
retain its Industrial Wastes Control Group to cover numerous pollution contro] 
problems not included in the regional program; a regionally administered program 
would result in higher costs to the city, as it must contribute funds to the 
GVS & DD program in addition to its current expense. Thirdly, through cooperation 
between its internal departments, the City can operate a source control program 
more effectively and at less expense to the taxpayer than a remote regional 
agency oecause large numbers of City staff are routinely reporting problems, 
first ^ md. to the City industrial wastes inspector. Fourthly only the City car 
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Clause No. 4 cont'd : 

effectively enforce a source control program for it has the power to revoke a 
business license upon non compliance with source control regulations. Finally, 
the City can resolve source control problems with less red tape than would be 
required with the addition of a Regional Agency in the process. 

The GVS & DD control the Regional plants which treat all municipal sewage wl chl i 
the Sewerage District; one or more municipalities contribute sewage to each plait 
At the present time, however, if an industrial waste causes problems at a plant 
the GVS & DD does not collect the necessary information to determine the 
municipality in which the problem pollutants originate. Consequently, to assis . 
a municipality in detecting unintentional or illegal discharges into its sewers 
the GVS & DD should be required to supply flow and pollution information from 
key locations in its sewer system. 

The disposal of toxic or hazardous sludges or liquids, some of which accrue is 
a result of the source control program, present a serious problem in the Regi.on 
Since only one facility is required in the Region to handle these substances, 
and since the treatment of municipal waste has traditionally been a Regional 
function, the GVS & DD is logically the most appropriate agency to construct anc 
administer such a facility." 

The Pollution Control Board (P.C.B.) requests that briefs be received before 
December 15, 1979. The City Engineer and the Director of Permits and Licenses 
recomirend the presentation of a brief to the Pollution Control Board recommendijig 

i) the uniform enforcement of a single set of standards 

governing source control programs in the GVS & DD region. 
Such standards should be set cooperatively between the 
municipalities, the GVS & DD and the P.C.B. 

ii) the responsibility for administration and enforcement of 
the source control program remain with the municipal 
government with the option to transfer this responsibility 
at its own cost, to the Greater Vancouver Sev7erage and 
Drainage District. 

iii) the GVS & DD be required to monitor both quantity and 
quality of sewage discharged into its sewers at 
strategic locations and report to member municipalities. 

iv) the GVS & DD be required to construct and administer a 
regional facility for the disposal of toxic and 
hazardous sludges or liquids." 

The City Manager RECOMMENDS that the recommendation of the City Engineer and 
the Director of Permits and Licenses be approved and that Council direct the 
City Manager to present the Brief in question to the Pollution Control Board. 
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BUILDING AND PLANNING MATTERS 


RECOMMENDATION 

1. Grandview-Woodland N.I. P. - 

Laura Secord Field Improvements 

The Director of Planning reports: 

"On July 12, 1977 Council approved the Grandview-Woodland N.I. P. Concept Plan 
which includes an allocation of $495,000 'to make the Laura Secord Elementary 
School and grounds more usable by the general community and improve recrea- 
tional opportunities for the students by improving the playing field, providing 
a larger gymnasium and developing a children's playground'. Since the imple- 
mentation of the gymnasium and playground projects are well underway it will 
soon be possible to undertake work on the field. 

The purpose of this report is to recommend the appropriation of funds for 
the implementation of field improvements at Secord School. 

Due to a very low ratio of park space relative to the population of this area 
(.9 acres/1000 compared to the City average of 6.65 acres/1000), the Grand- 
view-Woodland N.I. P. Committee is encouraging the development of school sites 
for general community recreation wherever possible. The Concept Plan, there- 
fore, provided for a comprehensive approach to the upgrading of School sites 
including Laura Secord, Sir William Macdonald and Lord Nelson. This project 
represents one component of the overall approach to increasing the effective 
park space in the area. 

With this purpose in mind, a very thorough upgrading of the playing field is 
proposed. A complete new drainage system is intended to underlay a sand/ 
sawdust based field. The surface will be sodded rather than seeded in order 
to make it usable at the earliest possible date. In order to keep the new 
surface in good condition at a low maintenance cost a built-in irrigation 
system is to be included. 

The total cost of improvements is estimated by the Vancouver School Board 
to be $75,000 for a field area 290 feet by 160 feet in dimension to be con- 
structed early in 1980. The Board on November 5, 1979 approved of the proposed 
field improvement project and agreed to provide peripheral boulder-dust treat- 
ment as a normal maintenance expense. (Letter attached. Appendix I). 

The Grandview-Woodland N.I. P. Committee recommends this appropriation of funds 
for the construction of a new sodded field at Laura Secord School. 

The Director of Planning recommends: 

That Council approve the appropriation of $75,000 from the Grandview-Woodland 
N.I. P. Social/Recreational Account #898/9404 for the construction of a new playing 
field at Laura Secord Elementary School, with costs to be shared as follows: 


The City Manager RECOMMENDS that the recommendation of the Director 
of Planning be approved. 

2. Grandview-Woodland N.I. P. Appropriation: 
Macdonald School Storage Area 

The Director of Planning reports as follows: 

"On July 12, 1977 Council approved the Grandview-Woodland N.I. P. Concept 
Plan which included an allocation of $60,000 for improvements to Macdonald 
School. Included in this reconmendation were the construction of a play- 
ground, storage space and a food distribution facility. 


C.M.H.C. 
Prov. of B.C. 
City of Vancouver 


$37,500 
18,750 
18,750 
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Clause No. 2 Continued 

"The purpose of this report is to recommend the appropriation of funds for 
the implementation of the storage space project. 

The new storage space proposed is intended to provide a convenient alternative 
location for keeping school equipment in order to make existing storage avail- 
able for use by community groups holding activities in the gym. This will 
hopefully encourage better neighbourhood use of this facility and improve the 
security of storing both school and community owned equipment. 

An addition along the north wall of this gym has been designed for this pur- 
pose to the satisfaction of school staff, parents and School Board repre- 
sentatives and can be built within the Concept Plan allocation for this worK. 
The Grandview-Woodland N.I. P. Committee therefore supports the appropriation 
of funds for the construction of such a storage area. 

The cost of the improvements recommended is estimated by the School Board 
to be $16,000. Anticipated overhead costs beyond this total will be contri- 
buted by the School Board as approved at its regular meeting of Nov. 5, 1979. 
(letter Appendix I ) . 

The Director of Planning therefore recortirencas the appropriation from the 
Grandview-Woodland N.I. P. Social/Recreational Account #898/9404 of $16,000.00 
for the implementation of the Macdonald School Storage Space project to be 
cost shared as follows: 


The City Manager RECOMMENDS that the recommendation of the Director 
of Planning be approved. 


INFORMATION 

3. 1180 West 15th Avenue 

D ■ P . A . No . 80846 (Bohemia Homes L t d.) 

The iJi r'^ctor f)f ' lanninn report.'; a;-, follows: 

"This matter is being referred to City Coiinci] in accordance 
with Council's resoluh.ion of August 1""), 197R which slated: 

"That the Director of Planning be requc^sted lo oive 
favourable consideration to the approval of the 
Development Permit Application No. 80846 frc^m Bohemia 
Home Limited for the development of the premises at 
1180 West 15th Avenue as a commercial boarding house. 
Further, that the Director of Planning report back in 
one year on the occupancy and use of this dwelling. " 

The matter regarding Development Permit Application No. 80846 
was before Council because of neighbourhood concerns about 
the number of residential care facilities and nulti -residen tis I 
uses in the area. Previous applications to use the buildin'^ 
for a personal care home . had been refused. Some neighbours 
expressed concern before Council on August 15, 1978, that the 
boarders would include persons just released from mental 
health care homes. This concern was based largely on the 
fact that the operators of the boarding home OTierate other 
personal care homes in the citv for ex-psychia'^ric patients. 


C.M.H.C. 

Province of B.C. 
City of Vancouver 


$8,000 
$4,000 
$4,000 
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Subsequent to Council's Resolution of Auaust 1"), 1978 
Development Permit No. 80846 was issued, permitting the 
alteration and use of the existing building as a boarding 
home for a maximum of 18 occupants for a limited period of 
time expiring December 31, 1979, subject to certain condition: . 

A recent inspection has been made of the premises which 
determined that the building is occupied as a boarding home 
and that there is no evidence that personal care was being 
given in the building. 

Should a further Development Permit Application be submitted 
to extend the use beyond December 31, 1979, it would be 
dealt with in the normal manner by the Director of Plannina. " 


The City Manager submits the foregoing report for the INFORMATION 
of City Council. 
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LICENSES AND CLAIMS MATTERS 


RECOMMENDATION 

1. Claim Number 190^0 - Joseph & Marina OVSENEK 
The Director of Legal Services reports as follows: 


"This claim arises as a result of a sewer backup into 
a private dwelling at 2801 Wall Street on July 1, 1979. 

This residence has a fully finished basement including 
plumbing fixtures. The basement construction was 
inspected and passed by City Inspectors in October 1967. 

On July 1, 1979, the area of this residence experienced 
an unusually heavy rainfall in a very short period of 
time and the excessive runoff overtaxed the City sewer 
system causing the sewer to surcharge and back up into 
the basement of this dwelling. The water entering the 
building from the sewer contained much silt and gravel 
adding to the damage to the personal effects of the 
homeowners . 

Investigation of the sewer system into which this residence 
is connected indicates the possibility that the sewer 
system malfunctioned under the unusually heavy rainfall. 

The claim presented has been checked and found to be very 
reasonable as the claimants have chosen to overlook 
claiming for many items destroyed in the flooding. They 
have been most co-operative in their efforts to mitigate 
their loss. 

In the circumstances I believe the City to be liable to 
the claimants and request authorization to have a cheque 
issued in the amount of $2,074.06 payable to Joseph Ovsenek 
and Marina Ovsenek to finalize this claim." 


The City Manager RECOMMENDS that the foregoing recommendation be 
approved. 

CONSIDERATION AND RECOMMENDATION 

2 . Retail Stores selling sex-oriented products 

The Director of Legal Services reports as follows: 

"On June 12, 1979, Council dealt with a Manager's 
report dealing with Granville Street improvements - 
Nelson Street south to Granville Street Bridge. 

Council approved Items 1 to 8 but deferred recom- 
mendations 9 and 10 to September 11 in order to 
hear representations from the lawyers for Ultra 
Love Productions Limited and the Love Shop. 

On September 11th, Council heard the two delegations 
which in general suggested that the proposed regula- 
tions should apply only to the sex shops in the 
South Granville area and not be applicable to either 
the Love Shop or Ultra Love. The whole matter was 
referred back to the Director of Legal Services for 
consideration of the various suggestions. 
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I have met with the Director of Permits & Licenses 
and the Director of Social Planning on several 
occasions to consider the material presented by 
the delegations at the September 11th meeting. 
We have also met with the solicitors for Ultra 
Love and the Love Shop and have discussed various 
other proposals. 

We find it very difficult to distinguish between the 
Love Shop and Ultra Love and the various other shops 
on South Granville that are generally considered to 
be undesirable. However, if Council wishes to make 
such a distinction, it might be done by creating a 
special category under the License By-law, perhaps 
called "adult entertainment stores". Such stores 
would be so characterized if in addition to the 
sale of sex paraphernalia they also sold either 
drug paraphernalia or graphic sexual material. 
(The By-law of course would have to have proper 
definitions of the three foregoing teinns . ) This 
would effectively distinguish between Ultra Love, 
• the Love Shop and other stores on South Granville 
in that our information indicates that the Love 
Shop and Ultra Love sell only sex paraphernalia 
and not drug paraphernalia or graphic sexual 
material . 

We are somewhat concerned with the equity of the 
suggestion in the foregoing paragraph and there 
may well be problems in enforcement as well as 
challenges to the By-law based on discrimination 
between what could be argued are similar classes 
of stores. It is my opinion that if Council wishes 
to have special regulations for these kinds of 
shops, it would be better to treat all shops that 
sell sex paraphernalia equally. 

If Council intends to further regulate "adult enter- 
tainment stores", then regardless of which of the 
foregoing options it chooses, we are recommending 
that the By-law provide: 

(1) an annual license fee of $3,000.00; 

(2) regulations regarding what can be displayed 
in windows; 

(3) prohibition of any persons under the age of 19 
in such stores; 

(4) hours of operation to be normal store hours. 

We are also recommending that the Director of Planning 
be instructed to make application to amend the Zoning 
and Development By-law to provide that a retail store 
selling or providing sex-oriented products as a prin- 
cipal or primary product be a conditional use in all 
districts where retail stores are permitted. 

The Director of Planning can then consider the appro- 
priateness of any location and also the proximity of 
similar stores in the area. 
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RECOMMENDATIONS AND CONSIDERATION 
It is recommended: 

A) That the License By-law be amended to create a 
category of "adult entertainment stores" which 
shall be regulated as in (1) to (4) above. 

B) That the Director of Planning apply to amend 
the Zoning and Development By-law to make such 
stores a conditional use in all districts 
where retail stores are permitted. 

It is submitted for consideration whether: 

C) Council wishes to define "adult entertainment 
stores" as outlined above, so as to exclude 
Ultra Love and the Love Shop, or 

D) Have the definition include all retail stores 
selling sex paraphernalia or graphic sexual 
material . " 

If Council wishes to regulate stores selling sexual 
material, then the City Manager RECOMMENDS adoption 
of A and B. 

The choice between C and D is submitted for CONSIDERATION 
because Council was inclined to differentiate between 
certain types of sex shops. The City Manager doubts 
whether such a distinction can be permanently effective 
and would prefer that Council choose D. 


FOR amai action see page(s)J?£ 


Regulai' Council, February 16. 1971 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Transfer of Volunteers for Seniors 
Program to City of Vancouver (cont'd ) 

The purpose of the program is to provide occupational and divenslonal activities 
for seniors residing in nursing and boarding homes throughout the City. Large 
institutions, such as Riverview and Pearson Hospital and the larger private 
hospitals, are in a position to provide these activities with special staff hired 
for this purpose. Smaller institutions cannot afford this vital service: however, 
provision of such service has been made possible through the cooperation of volun- 
teers offering their specialized talents and skills to stimulate the residents in 
the smaller institutions both mentally and physically. These volunteers provide 
this therapy by the use of music, games, crafts, trips (museums or the conservatory) 
and forms of physical activity. 

The Division of Aging, Provincial Department of Rehabilitation and Social 
Improvement provides office space and furniture at 411 Dunsnuir. It is understood 
that this space will be available for an indefinite period. 

On July 7, 1970 the City Council approved a report presented by the Medical 
Health Officer which recommended that the 1970 City Council recommend to the 1971 
City Council the transfer of the Volunteers for Seniors Program to the City of 
Vancouver, effective April 1,1971. 

STAFFING 

The staff required to administer and coordinate the work of the volunteers in 
this program will consist of a Coordinator of Volunteers and a Clerk-typist II. 

The Director of Personnel Services has confirmed that the Coordinator of 
Volunteer Services (Class Specification 274) is appropriate to this work and that 
this report has been discussed with and is acceptable to the Municipal and Regional 
Employees' Union. The Director of Personnel Services recommends that the two 
positions be established as follows: 
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Classification Pay Grade Effective Date 

Coordinator of Volunteers 22 April 1, 1971 

Clerk-Typist II 9 April 1, 1971 

and seconded by the Health Department to the City Social Service Department, 
Medical Section. 

Estimated Costa 

Appropriation 1971 


Salaries 

Annual 

as of April 

Coordinator of Volunteers 

$ 8,358. 

$ 6,288. 

Clerk-Typist II 

4,734. 

3,561. 


$13,092. 

$ 9,849. 

Fringe Benefits 

1,310. 

990. 

Transportation 

360. 

270. 

Total eligible for Provincial 

$14,762. 

$11,109. 


Government and Canada Assistance 


Plan Sharing 
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FIRE AND TRAFFIC MATTERS 


CONSIDERATION 

1- Sea Festival ' 80 

The Director of Social Planning, in consultation with the City 
Engineer, the Chief Constable and the Superintendent of Parks 
and Recreation, reports as follows: 

"On July 24th, 1979, City Council approved the following recom- 
mendation : 

"The Director of Social Planning, the City Engineer and the 
Chief Constable meet with Sea Festival organizers, do a 
complete evaluation of this years program and problems and 
report to Council in September with recommendations regarding 
Sea Festival events including possible alternate sites as well 
as the feasibility of installing fire containers on the beach." 

The 1979 Sea Festival enjoyed exceptional weather and unexpected 
large crowds were in the English Bay area where limited events 
and activities were being held. It also experienced a number of 
problems which were outlined in the July 24th report to Council. 

Sea Festival organizers and civic officials have met to review 
problems and discuss solutions pertaining to the Sea Festival 
since it ended. 

The attached letter* from the Sea Festival Society Executive was 
submitted as a result of a proposal by the Director of Social 
Planning during the course of discussions to shorten the nine 
day festival to five days to: 

i) improve the programming and increase the quality and 
intensity of events; and 

ii) lessen disruption to West End residents. 

The executive of the Sea Festival Society make the case for main- 
taining a 9 day festival based on the following reasons: (see appenDIX II ) 

(1) Sponsors want the time to stage their events 

(2) Mid-week programming would be augmented with the assistance 
of the Parks Board and Social Planning Department 

(3) Events will be dispersed 

(4) The Sea Festival is becoming internationally renowned as a 
week-long free festival and it has a significant economic 
impact for the City. Tourism B.C.'s theme for 1980 is 
"Funfest '80" and the emphasis is on festivals. 

(5) The 5 day Edmonton Klondike days festival was not successful 
and is reverting to a 9 day festival. 

(6) Vancouver families on vacation may miss the one weekend of 

the Vancouver Sea Festival but be back in time to enjoy the second 
weekend. Therefore, if we remove one of the weekends, this 
could seriously cut down the number of Vancouverites who are 
able to participate in and enjoy the Sea Festival. 

The Director of Social Planning is prepared to support a nine day 
1980 Sea Festival should it receive Council endorsation and on 
condition that a full program plan including the provisions out- 
lined in this report is developed for the 1980 Festival. 


♦Appendix II 
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The other issues this year's festival experienced are noted 
below along with proposed solutions for the 1980 Sea Festival. 
These proposals have been discussed with and are agreed to by 
the Sea Festival Society Executive: 

PROGRAMMING 

i) A tentative Program Budget has been prepared (see 

Appendix I) which attempts to project all anticipated 
costs for next year's festival based on a 9 day 
festival. 

ii) The 1980 Sea Festival, if approved by City Council, will 
emphasize the programming of more musical entertainment, 
sea-related activities and public participation events. 

iii) Decentralization of Sea Festival events to a number of 
English Bay/Ceperley Park sites is a major goal. 

iv) The establishment of an entertainment-refreshment area 
on Parks Board property is planned subject to Parks 
Board approval which would include: 

- continuous acoustical band entertainment each day 
throughout the festival. 

- a good food service similar to those successfully 
operated at the Folk Festival, including the sale 

of beer and non-alcoholic beverages contained within 
an area which would be fenced off and provide some 
form of seating. 

TRAFFIC AND PARKING 

"The City Engineer and Chief Constable comment as follows: 

For the past five years, the Sea Festival programme has been 
primarily concentrated in the English Bay Beach area. As a 
result of the event schedule and location, three types of 
traffic/parking problems have developed. 

Daily Events 

These events generate traffic, which in turn causes 
degrees of congestion and usurps on-street parking 
spaces in the West End. This situation results at most 
public events, but in the case of the Sea Festival, the 
length of the event and the extension into evening hours 
generate more inconvenience, and therefore, complaints 
from residents. 

In summary, the traffic problems that arise from daily events 
are not considered serious, but occur frequently over the 
entire Festival and are concentrated in the West End. 

Parade 

Any parade attracts a concentration of vehicular traffic and 
the Sea Festival parade takes place in an area where on- 
street parking is at a premium. Moreover, the necessary 
temporary traffic regulations for the parade eliminate a 
large percentage of available on-street parking in the 
vicinity. Circulating traffic looking for parking also 
creates additional problems. 

Following the parade, the dispersal of spectators by car 
creates a period of heavy congestion of moving traffic 
Also, many spectators of the parade will decide to remain 
at the beach. 


Continued . . . . 
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Although there are some problems associated with the Sea 
Festival parade, these have not been considered major 
in the past and are of limited duration. 


Fireworks Night 


This event has proved to be the biggest single traffic 
generator and the source of most problems during the 
Festival. The 1978 event, held in conjunction with the 
arrival of the 'Tall Ships', was anticipated to be well 
attended. Accordingly, the City Engineer and Chief Con- 
stable planned extensive temporary traffic regulations 
and control. This also involved prior advice to all 
residents of Beach Avenue between Jervis Street and 
Stanley Park. 

While these plans had prior approval of City Council, 
complaints from residents were received concerning the 
extensive controls. As a result of these complaints and 
with no 'Tall Ships' participation, these arrangements 
were not implemented for the 1979 Fireworks night. The 
event was as attractive as the 1978 event and an unacceptable 
traffic situation occurred in the vicinity of English Bay 
Beach. The result was severe congestion which also affected 
access for public transportation and emergency services. 
Similar situations of a lesser degree occurred in Kitsilano 
Point, Locarno Beach, Burnaby Mountain and West Vancouver. 

As part of this review, consideration was given to alternative 
locations for the Fireworks display. Land locations, such as 
Burnaby Mountain, Queen Elizabeth and Jericho Park were discussed, 
but with expected attendance, potential damage and traffic problems, 
these options are not suitable. Water locations, such as Burrard 
Inlet and False Creek were discussed, but these locations have 
greater disadvantages than English Bay. Therefore, if the Fireworks 
are to be held, the only option for improvement would be to position 
the barge further out in English Bay to provide for more extension 
viewing. This will in no way eliminate the extensive crowds 
expected to observe the display and congestion will result. 

Cost Estimates 

The cost estimates for the Engineering and Police Departments have 
been prepared, based upon a very preliminary schedule of events 
planned for 1980. The following summary is intended for guidance 
only, with detailed cost estimates prepared when event plans are 
finalized : 


Traffic: - Parade $1,700 

- Fireworks 5,100 

- Daily Events (part of Parade Signing) 

$6,800 $6,800 

Sanitation: - Parade $2,000 

- Daily Events 2,700 

- Fireworks 1,000 


$5,700 $5,700 


Police: - Parade $2,400 

- Daily Events 8,700 

- Fireworks 1,400 


$12,500 $12,500 

TOTAL $25,000 
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Historically, the Parade costs and all Police costs have been 
absorbed by the City. If this is done again in 1980, the estimated 
cost is $16,200. This leaves $8,800 to be charged to the Sea 
Festival. 

In order to help minimize the traffic and parking problems 
generated by Sea Festival in the West End, the following 
actions should be taken: 

(a) There is a need to schedule more extensive public 
transportation services between the West End and 
Downtown during the entire Festival. Adequate pro- 
visions for transit access and an extensive program 
of public information on the availability of transit 
and downtown parking are required. Discussions with 
the proper transit officials on these matters will be 
initiated . 

(b) There is a need for more extensive traffic controls during 
the Fireworks evening. These measures would incorporate 
parking bans on required access streets, possible street 
closure near the beach area and extensive police traffic 
control. These measures would improve traffic flow, 
particularly for transit and emergency services. The 
Engineering and Police Departments will develop a pro- 
gram of control in consultation with the Fire Department. 

(c) The parade will occur on the first Saturday and the fire- 
works display will be scheduled on the last Sunday of the 
event. 

(d) a program of public information is required on transit 
schedules, downtown parking, access routes, etc., in 
order to minimize the problems with excessive traffic and 
parking . 

A Traffic and Parking Planning sub-committee, composed of repres- 
entatives from Engineering, Police, B.C. Hydro and the Sea Festival 
Society, will be established to deal with these matters and an in- 
formative report will be prepared advising Council of all measures 
to be undertaken. 

Disbursal of events to various locales during the festival, will 
likely contribute to easing traffic and parking problems. 


NOISE AND PUBLIC DRINKING 

Evening noise and late night (midnight and later) disturbances 
occurred, mostly associated with consuming alcoholic beverages. 

i) All festival activities will cease at 9:30 p.m. with the 
exception of the fireworks display. 

ii) The beach area will be closed to public gatherings after 
10:00 p.m. during the festival. 

iii) Entertainment in the Alexandra Park Bandstand will be 
reviewed for 1980. 

iv) There will be liaison with owners of English Bay area 
liquor outlets to obtain cooperation regarding behaviour 
of patrons . 

v) There will be stepped up enforcement of the Parks By-Law 
regarding no public drinking. 

Continued 
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GARBAGE AND BEACH CLEAN-UP 

i) Garbage clean-up will occur every 2-3 hours along the 
English Bay beach areas and will create a cleaner en- 
vironment and encourage public cooperation. This program 
will be carried out by the City or the Sea Festival Society 
based on the results of future discussions. 

ii) The beach will be combed nightly to avoid personal 
injuries resulting from broken glass which occurred 
at this year's events. 

iii) The matter of fire containers has been considered by the 
Parks Board and their presence on public beaches has been 
rejected. 

CONCLUSION ; 

In order to operate a successful Sea Festival in 1980, civic staff 
and the Sea Festival executive are of the opinion that: 

a) There should be increased programming 

b) A traffic program and enforcement action to ensure that 
citizens of and visitors to Vancouver who wish to partici- 
pate and enjoy Sea Festival events may do so while creating 
the least possible discomfort to the West End neighbourhoods. 

c) Support from the Parks Board to establish a revenue generating 
entertainment - refreshment area on a park site is essential 
to help offset festival related costs. 

d) Increased financial assistance up to $20,000 for musical 
entertainment and major recreation events should be provided 
by City Council. This represents a $10,000 increase in the 
Festival's portion of the civic Cultural Budget. 

e) Parks By-Law Enforcement and related measures will contribute 
to reducing noise, public drinking and disturbances in the 
English Bay - West End areas. 

Current Council policy is that costs of temporary traffic controls 
and street cleaning for the parade are funded by the City. In 
addition. Police costs and Parks Board refuse pickup are City costs. 
If this policy is maintained in 1980, the preliminary estimated 
City costs are $16,200, which will be included in the 1980 Depart- 
mental Budget submissions. Costs for other traffic control and 
street cleaning for Festival events (1980 estimate $8,800) are the 
responsibility of the Sea Festival Committee. The increased popularity 
of the Festival will likely result in an increase in costs to City 
Departments in future years. 

RECOMMENDATIONS : 

The Director of Social Planning recommends that City Council: 

(1) Endorse a nine-day 1980 Sea Festival. 

(2) Approve in principle a grant to the Sea Festival Society, an 
amount not to exceed $20,000, for music and recreation events, 
$10,000 of which will be provided to the Park Board budget for 
recreation programming and $10,000 to the Social Planning 
Department for the development of a music program; source of 
funding would be the 1980 Civic Festivals Program Budget. 
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(3) Endorse the measures outlined in this report for the 1980 

Sea Festival aimed at rectifying problems which occured during 
the 1979 Sea Festival, subject to Park Board approval of a 
site for an entertainment/refreshment complex. 

(4) Instruct the City Engineer, the Superintendent of Parks, and 
the Chief Constable to report back in 1980 regarding specific 
plans pertaining to parking, traffic control measures, and 
beach clean-up during Sea Festival activities, including any 
additional budget funds required. 

The City Manager comments on the size and location of the event, as 
follows : 

Members of Council and the public have suggested that the Sea Festival 

should be scaled down severely and maybe moved to another location. 

In response to the emphatic letter from the Sea Festival Society 
(Appendix II) , the Director of Social Planning is recommending con- 
tinuation of a nine-day festival. He has concluded that although 
some dispersal is desirable, complete relocation is not possible. 

The City Manager submits for Council's CONSIDERATION the choice 
between : 

A. Approving the continuation of a nine-day event, as proposed by 
the Society, in which case Council should approve recommendations 
(1) through (4) ; or 

B. Deciding on a much reduced Festival, lasting five or three days, 
in order to reduce the budget and the inconvenience to residents. 
In this case. Council should request staff and the Society to 
report back on program and budget for the reduced festival. 

:u::c:l Acno:-: see riCEfS) ££L~ 

CONSIDERATION AND RECOMMENDATTON : 


2 . Block 34 Parking Garage, 535 Richards Street 

The City Engineer and the Director of Civic Buildings report 
as follows: 

"The purpose of this report is to provide Council with 
more detailed cost estimates for the garage, to request funds to 
proceed with working drawings, and to authorize additional garage 
components . 

I, BACKGROUND 

On September 12, 1978 Council approved the following 
recommendation with regard to this project. 

'City Council APPROVE the relocation of the parking 
component of the proposal (Urban Park on Block 35) to a multi level 
garage development on Block 34 and direct the City Architect to put 
forward names of candidates for Council appointment to design the 
garage structure, the details on funding for the garage development 
to be reported to City Council after the design has been completed. ' 

It was proposed at this time to provide 386 car spaces and 
it was suggested the Parking Structure contain new offices for the 
Downtown Parking Corporation at street level to meet the objectives 
of the Downtown District Policies to encourage appropriate interest 
and activities on pedestrian streets. 
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On December 12, 19 78, design consultants were appointed and 
on June 21st Council were advised of a cost estimate of $2,567 M 
for the structure which included a public washroom and office space 
for the Downtown Parking Corporation in order to review the capital 
money involved in this and the Gastown Garage. Council were advised 
that the estimate was preliminary and resolution of design issues 
may result in increased costs. 

On July 23, the Development Permit Board considered a Pre- 
liminary Development Permit for the design. Approval was given in 
principle to the garage but the Board recommended that a complete 
Development Permit application take into account comments of the Urban 
Design Panel and staff of the Central Area Division of the Planning 
Department. They did not consider that the provision of offices met 
the Planning Guidelines for this block of Richards Street where retail 
activity is encouraged at street level. They recommended that the 
structure contain retail space designed to be accessible from a number 
of points along the sloping sidewalk of Richards Street. They also 
suggested consideration be given to the relocation of the car entrance 
to the north of the site to remove it from a location opposite the 
proposed park on Block 35 and to consider appropriate design 
solutions to screen the roof top parking. 

Accordingly staff agreed to the Downtown Parking Cor- 
poration offices being located in rented space elsewhere and the 
Architects were required to redesign the garage to take into account 
the comments of the Urban Design Panel and Central Area Planning 
Group . 

On November 13th the Development Permit Board approved 
revised plans for this project subject to some minor conditions. The 
revised proposals provide for 399 car spaces, approximately 1,600 sq . ft. 
of retail space in 3 separate stores each stepped to follow the 
slope of Richards Street, roof top screening and planting and 
public washrooms at street level. It was found impossible to 
relocate the car entrance to the north of the structure as recommended 
without suffering severe penalties for the economics and operation 
of the garage, and without creating traffic problems on Richards 
Street and at the Pender Street intersection. The Development Permit 
Board agreed that this relocation was not necessary. 

II. COSTS 


The following is a breakdown of costs of various ccirponents 
as presently approved by the Development Permit Board, inclusive of 
consultant fees and construction costs appropriately escalated for inflation 
to a March 1980 construction start. 


(1) Basic structure accamiDdating 386 vehicles as originally 

proposed in 1978. $2,402,500 * 

(2) Provision of retail stores with canopies at street level 
as required by the Downtown Planning Guidelines (loss of 
car parking is 13 spaces including mechanical rocsm on 
lower levels) . The Supervisor of Properties and Insurance 
advises that revenue from rentals may be expected of ap- 
proximately $6.00 per sq. ft. per year = $9,600 per annum. 
The econonic return needed is about $14 per square foot 
to pay off the capital investment in 25 years. Originally, 
new D.P.C. offices were planned for the garage. During the 
development permit review process the inclusion of offices 
was not approved and retail space was required. The abil- 
ity to rent the small retail stores is questionable and 
this was expressed. However, the Development Permit Board 
considered retail presence a necessity, and a cost factor 

to be accepted in building the garage in the downtown area. $ 201,600 
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(3) RDof top screening and lanscapinrr was required by the 

Urban Design Panel and Developnent Permit Board. This is 

a costly design feature and results in the loss of 2 car 

parking spaces. $ 106,400 


(4) Public washrooms at street level with loss of 2 car park- 
ing spaces. The possibility for inclusion of this item 
was requested by Council and is referred to later in this 
report 


$ 96,900 


(5) Additional 13 parking spaces v*iich result from an additional 
h level of parking required to i^ccanrrodate sppces lost to 
retail, washroons, and roof top treatment. A ccitplete 

h level of parking (30 spaces) was added in total. $ 80,600 


(li 


Total estimated project cost $2,888,000 

NOTE 

The original estiirute presented to Council isx 1978 ms 1.83J^ which did not 
include washrooms, retail space, or rxx>f top treatment. This estimate ^fj-^ted 

to March 1980 on the same basis as the estiitates for the present proposal vould 

be $2.478M 


(21 The higher capital cost of the proposed garage as approved by the Developnent 
Permit Board, due to inflation and additional components will be recovered 
over the life of the garage along with a sirall financial return on the in- 
vestirent. Operating expenses will still be covered by revenues. 


III. FUNDING 


It is proposed to report to Council more precise estimates 
when tenders are received. Provision for funding on the anticipated 
costs is as follows: 

Parking Sites reserve $960,436 

B.C. Hydro re Block 35 700,000 
Down Town Parking Corporation profit 

1979 250,000 

Other parking profits (1979) 300,000 

Repayable advance from P.E.F. 580,664 
Source of funding re washrooms to be 

reported at time of tender 96 ,900 

$2,888,000 


IV. VIASHROQMS 

Vlhen the original report was approved. Council requested that the 
possibility of including washroons in thedesign be examined. The washrooms 
proposed contain twD toilet fixtures for men and vonen. One toilet in each 
is designed for the handicapped. All fixtures will be of high quality 
vandal proof variety and the toilets will be finished in materials to ensure 
minimum maintenance. Council has directed that no toilets be provided in 
the Park on Block 35 across the street and it is anticipated this proposal 
will provide a hiah degree of amenity for users of the Park in addition 
to garage users. It is proposed that they be open and under the control of 
the parking attendant only v*iile the attendant is on duty from 8 a.m. to 
6 p.m. each day. The operating cost is estimated at $3,000 per annum. The 
option for the inclusion of these washrooms is sutnitted for Council 
CCNSIDERATICN. Director of Civic Buildings recomiends their inclusion. 

The City iJigineer notes that public washrooms operated by the City 
are available within three blocks of the garage, and questions therefore the 
need to include them in the garage. The funds for annual operating costs 
should be provided frcm other than garage revenues. 
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V. Columbia Cordova Parking Garage 

On Oc±ober 16, 1979 Council approved cost estimates totalling 
$2,533,600 for the Columbia Cordova Parking Garage, and authorized ad- 
ditional funds amoimting to $10,000 for the provision of public washrooms. 
The estimates were based on the low tender of Bird Construction Co. Ltd. 
to vAiom Council awarded the contract in the amount of $2,297,500. Vlhen 
the bidding documents were being prepared, it had been mutually agreed 
with the consultants that the tenders and contract should include a con- 
tingency sum of $40,000 to provide for construction contingencies, this 
figiire being approximately 2% of the estimated cost. It was discovered 
after the contract was awarded that through an oversight bidders had not 
been required to include any contingency sum in their tenders. 

The approved estimates included an allowance of $5,0Q0' for 
contingencies, that provides for contingent additional items and costs 
related to work not included in the building contract. 

There is therefore a contingent shortfall in the funds tliat 
have been provided for the project, and an apparent need for additional 
appropriation to provide for normal construction contingencies. It is 
reccrmended therefore that the appropriation for contingencies be in- 
creased by $40,000 for this purpose. 

The Director of Finance advises that, if Council approves the 
foregoing increase, the amoiant of the advance from the Property endow- 
ment Fund that is required for parking garage construction will in- 
crease by a corresponiina amount. 

FOR COUNCIL'S COSfSIDERATIO^ : 

A. improve the inclusion of p\±>lic washrooms in the Richards Street 
garage. If approved, the source of funds is to be reported on at 
the time of tender award. The anniaal operating cost to be budgeted 
annually in the revenue budget. 

IT IS RECOMMENDED THAT COUNCIL: 

B. Approve the garage development for 399 parking spaces as si±tnitted 

to the Development Permit Board; this is 13 more than planned originally. 
Funding to be according to the summary outlined above. 

C. ^prove the provision of roof top treatment at an additional cost 
of $106,400. 

D. Approve the provision of retail space at street level at a prentiium 
cost of $201,600. 

E. improve expenditure appropriation in the amount of $150,000 required 
for the preparation of working drawings and contract documents for 
the Richards Street parking garage less $40,000 already appropriated 
for a net additional ^proval of $110,000. 

F. Authorize the calling of tenders for the Richards Street Garage. 

G. i^rove a contingency sum of $40,000 being appropriated for the 
Columbia-Cordova garage and to increase the repayable advance fron 
the P.E.F. accordingly to $620,664. " 

The City Manager submits for CCX^SIDERATION Item A, and RECOMMENDS approval of 
Items B to G. 


FOR COUuCil ACTION SEE PXGUS>) 
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INFORMATION 

1. Appointment to Technical Planning Committee of the 

Greater Vancouver Regional District for the Year 1980 

The City Manager reports: 

"I have been requested by the Greater Vancouver Regional District to 
appoint a member of City staff to serve on the Technical Planning 
Committee of the GVRD for the year 1980. 

The Technical Planning Committee is composed primarily of staff representatives 
of various provincial ministries and of member municipalities. It is 
established under Section 798(b) of the Municipal Act to: (a) advise the 
Regional Board on planning matters referred to it by the Board; (b) act 
as liaison between the administration of the Regional Board and the 
respective ministries of government and the member municipalities. 

I have advised the GVRD that the Director of Planning will continue as 
the City's appointee to the Technical Planning Committee and that he will 
be represented in comnittee deliberations by the Associate Director for 
Overall Planning, Ted Droettboom. Mr. Droettboom has represented the 
Director of Planning on the Technical Planning Committee since 1977 and 
for the past two years has served as the Committee's chairman." 


The City Manager submits the above report for the INFORMATION of Council. 


RECOMMENDAT I ONS 

2 . 1979 Borrowing Program 

The Director of Finance reports as follows: 

"As part of the normal borrowing program for 1979, two debenture by-laws are pre- 
sented to Council this session for approval. The capital purposes being funded 
are from the following authorities: 

$7,500,000 1976-80 Sewer Capital Program 

$2,500,000 1977-81 Five-Year Capital Program 

($1,000,000 Firehalls ) 
($1,000,000 Street Lighting) 
($ 500,000 Refuse Disposal) 

The $7,500,000 debenture for sewer purposes is a 12% 20-year serial debenture, to 
be sold to the Capital Financing Fund at par. The $2,500,000 debenture is a 12% 
10-year sinking fund debenture, also to be sold to the Capital Financing Fund at 
par. Both debenture issues are to be dated December 4, 1979 and contain semi-annual 
coupons and to be callable in whole or in part. 

All of the capital purposes have been previously approved by Council, 

I therefore recommend: 

THAT Council approve the financing as described in this report 
and approve the two debenture by-laws submitted by the Director 
of Legal Services this day," 

The City Manager RECOMMENDS the foregoing report of the Director of Finance be 
approved. 


i3 


Ref^iilar Council, Febi'uary 16. 1971 13 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Transfer ol Volunteers for Seniors 
Program to City of Vancouver (cont'd ) 

Supplies and Services 

Telephone $ 60. $ 45. 

Office Supplies 360. 270. 
Printing (Pamphlets, 

educational materials, etc.) 1,155. 866. 

Miscellaneous Services 325. 244. 


Total Estimated Costs $16,662. $12,534. 
Less Recoverable: 

Canada Assistance Plan $ 7,381. $ 5,555. 

* Provincial Government 3,691. 2,777. 


Net Coat to City of Vancouver $ 5,590. $ 4,202. 


*The matter has also been discussed with the Deputy Minister of Rehabilitation 
and Social Improvement who Indicated that the government will give favourable const 
deration to the request for cost sharing In the Volunteers for Seniors program. 

It Is therefore recommended that: 

1. In accordance with the recommendation of the 1970 City Council on 
July 7, 1970 that the Volunteers for Seniors Program be transferred 
to the City of Vancouver effective April I, 197l on the understanding 
that: 

(a) The Province of B. C. will continue to give their financial 
support. 

(b) The Division of Aging, Provincial Department of Rehabilitation 
and Social Improvement assures continued accommodation as 
presently provided. 

2. The report of the Director of Personnel Services be approved. 

3. The Volunteers for Seniors Advisory Committee of the Volunteer 
Bureau continue to meet, but function as an advisory to the 
appropriate City of Vancouver departments (Health, Social Service 
and Social Planning). 


4. Funds In the amount of $4,202.00 be provided In advance of the 
I97I Budget appropriation." 

Your Board RECCWMENDS that: 

The foregoing report and recommendations of the Medical Health Officer be 

approved. " 

MOVED by Aid, Rankin, 

THAT the foret^ointj; report be adopted. 

- CARRIED 
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3 . City Hall Renovations - Engineering Department 

The Director of Civic Buildings reports as follows: 

'In the space reorganization program in the main City 
Hall building which has been underway for the past several years 
there are four floors assigned to the Engineering Department that 
have still to be renovated. 

Council approved $20,000 in the 1979 Supplementary 
Capital Budget for the work. At the time of submitting the re<3ue:st 
for these funds, the full scope of the work was not appreciated 
and the allowance is insufficient to complete all four floors. 

The two top priority floors for alteration are the 6th 
and 9th, for which we now have an upset cost of $17,000 for the 
work. On the 9th floor we should also consider the question of 
carpet as this floor will be an open area occupied by the Engineering 
Department clerical pool. The City Engineer requests that this 
area be carpeted for acoustic control as a high priority. 


The Director of Civic Buildings RECOMMENDS that this area 
bo carpeted because of the high noise level and open concept. 
Council has approved carpet for similar heavy noise areas and 
the departments concerned have reported back that carpet has 
provided very beneficial acoustic treatment. 

It would be most economic to carry out the carpeting at this 
time. Should Council not approve this item it will be a request 
for consideration in the Engineering Department 1980 Budget 
submission. The cost will be $4,000 for a total of $21,000 leaving a 
shortfall of $1,000. 

The remaining floors to be altered are the 5th and 10th. 
The plans for these have not been finalized to this date but we 
believe the cost will probably be approximately $18,000 and will 
be the subject of a request in the 1980 Supplementary. Capital 
Budget. 

The Director of Finance advises that funds are available 
from the 1979 Supplementary Capital Budget. 

It is recommended that Council approve: 

A. That the 9th floor of the City Hall main building, 
which will be utilized as the central clerical area "or 
the Engineering Department, be carpeted. 

B. That the work as outlined in the body of this report 

for the 6th and 9th floors be approved and the additional 
amount of $1,000 be approved from the 1979 Supplementary 
Capital Budget. " 

The City Manager RECOMMENDS that the foregoing cecommeaditions 
of the Director of Civic Buildings be approved. 
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4. Amendments to By-Law No. 4162 - a By-Law relating 
to the Operation and Maintenance of the Cemetery 

The Medical Health Officer reports as follows: 

"The last rate increase for interment fees at Mountain View Cemetery 
was approved by Council in February, 1978. Current rates, due to 
the increase of labour costs in 1979-80 are inadequate in recovering 
all costs associated with interment. 

It is proposed to increase rates as shown on Schedule A attached. 
The rate increase at this time is 17% and the cemetery superintendent 
indicates that another review should take place in the fall of 1980. 

The Director of • egal Services has reviewed and is in agreement with 
this amendment to By-Law 4162 - Schedule A. 

Upon Council acceptance of the recommendations of the Medical Health 
Officer, the Ministry of Consumer and Corporate Affairs (Cemeteries 
Act Division) will be sent certified copies of Council's action for 
information review and concurrence. 

Your Medical Health Officer recommends that: 

A. Cemetery fees and charges be increased as 
shown in Schedule A. 

B. The Director of Legal Services be instructed 

to prepare the necessary amendments to the By-Law. " 

The City Manager RECOMMENDS that the foregoing recommendations 
of the Medical Health Officer be approved. 


FOS COUJ:CiL ACTION SEE PAGE(S) 


MA1>IAGER'S REPORT, November 30, 1979 


PERSONNEL MATTERS 


R ECO^W[ENDATION 

1 . Engaging Staff on a Contract Basis 

The Director of Personnel Services reports as follows: 

"At its meeting on November 20, 1979, City Council approved a 
recommendation of the Standing Committee on Finance and Administration 
that the City Manager be authorized to use contract medical staff in 
the Health Department and to approve contracts for medical personnel 
within the constraints imposed by established salary ranges and fringe 
benefit costs. 

The reason for recommending contract employment for medical staff was 
! to enable the City to recover overhead for physicians who are presently 
employed sessionally. However, this type of employment has a generrl 
applicability and to have it readily available for other professional 
and administrative positions would provide us with a flexibility in 
recruitment which would be advantageous. 

From time to time we encounter job applicants who express a strong 
preference for contract employment for one reason or another. Iii 
other cases the nature of the work assignment of the position is such 
that a contract arrangement would be preferable e.g. when it is ii 
specialized assignment of a limited term. 

There have been a number of instances in the past where such arrange - 
ments have been approved individually by special report to Council. 
This is cumbersome and does not allow us to react quickiy enough in 
situations where an applicant may be choosing from among one or more 
alternative jobs. It would be preferable if we could respond in such 
circumstances administratively with a minimum of delay. 

i As with the medical staff, such contracts would have to be limited in 

j cost to the approved salary range for the position plus the value of 

I fringe benefits. Also, any contract entered into would naturally have 

j to be drawn to the satisfaction of the Director of Legal Services. 

I therefore recommend that: 

A. The City Manager be authorized to approve the use of contract 

staff within the establishment of excluded and senior staff positions. 

3. The City Manager be authorized to approve individual contracts Tor 
personnel filling such positions, the cost not to exceed the 
established salary range for the position, including fringe benc:fits. 

C. Such contracts be subject to the satisfaction of the Director of 
Legal Services and the Director of Personnel Services." 

The City Manager RECOMMENDS that the above recommendations of the 
Director of Personnel Services be approved. 


(PERSONNEL: A8 - 1) 
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(PROPERTIES: A9 - 1) 


PROPERTY MATTERS 

RECOMMENDATIONS 

1. Establishing a portion of City-owned 
lands for Street Purposes 

The Supervisor of Properties reports as follows: 

"A recent search of Land Registry Office records reveals 
that the City has title to 'The West seven feet of Lot 4 
of Lots 14 to 17, Block 8, District Lot 325, Plan 2203.' 
This property forms part of Granville Street North of 70th 
Avenue; however it has never been formally established 
for street purposes. 

To resolve that situation the City Engineer has requested the 
Supervisor of Properties to arrange for this property to be 
formally established for street purposes. 

It is therefore recommended that the West 7 feet of Lot 4 
of Lots 14 to 17, Block 8, District Lot 325, Plan 2203 be 
established for street purposes and that the Formal Resolution 
establishing the same and submitted concurrently with this 
report be passed by Council." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Properties be approved. 


2. Renewal of Lease - 

S/S Fifth and N/S Sixth Avenues 
East of Fir Street 


The Supervisor of Properties reports as follows: 

"City-owned property located on the South side of Fifth Avenue and the 
North side of Sixth Avenue, East of Fir Street, legally described as 
Lots B and F of Lots 2 to 8, 17 to 20, 22 and 23, Block 270, D.L. 526, 
is reserved from sale because of its location beneath the Fir Street 
ramp to the Granville Bridge. It has been leased to Mor-Tex Sales 
Ltd. since 1957 for storage and parking. 

The current lease expired on October 31, 1979, and the City Engineer 
has no objection to a renewal. 

The leasee was paying a rental of $50.33 per month, plus an amount 
equivalent to taxes, which resulted in a total monthly rental for 
1979 of $333.42. In March of this year. Council approved a policy 
of charging a flat rental inclusive of taxes for lands with restricted 
use rather than charging an amount plus taxes. Negotiations have 
been carried out with the lessee under the new policy, and agreement 
has been reached on a monthly rental of $365.00 inclusive of taxes. 
The term is for ten years from November 1, 1979, with rental review 
every 2^2 years, and a right to cancel on six months' notice. 

It is recommended that the Director of Legal Services be authorized 
to prepare a lease of Lots B and F of Lots 2 to 8, 17 to 20, 22 and 
23, Block 270, D.L. 526, situated on Fifth and Sixth Avenues, East 
of Fir Street to Mor-Tex sales Ltd. reflecting the general terms 
set out in this report and other terms agreed to in negotiations, 
all subject to the agreement being drawn to the satisfaction of the 
Director of Legal Services and the Supervisor of Properties." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Properties be approved. 
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3. Sale of City-owned Property - 
N/S 3500 Block East 47th Avenue 

The Supervisor of Properties reports as follows 


"On November 6th, 197 9, and under the authority of 
the Property Endowment Fund Board, the following- 
described City-owned lands were advertised for sale. 
Tenders were opened in public at 9:30 a.m., Monday 
November 26th, 1979. 

It is recommended that the following offers to purchase, 
being in each case the highest offer received and 
representative of current market value, be accepted 
and approved under the terms and conditions 
established by Council. 

Lots 98 and 99, NE% D.L. 339, Plan 17883 - N/S 3500 
Block East 47th Avenue 

-Zoned RSI - Single Family Dwelling District 

Approx. Sale 
Name Lot Size Price Terms 

Hildebrand Con- 98 45.5' x 154' $51,175.00 City terms 
struction Ltd. at 16% 


Sime Zunic 99 45.5' x 154' $50,050.00 Cash " 


The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Properties be approved. 


4. Offers to Lease (Prepaid) - 
Locarno/Jericho Block 129 

The Supervisor of Properties reports as follows 


"Under Council's authority, eight of the City-owned lots 
in the Locarno/Jericho area were advertised for lease 
and the public advised that bids would be received on 
the basis of a 60-year, pre-paid lease. Tenders were 
opened in public at 9:30 a.m. Monday November 26th, 1979. 

It is recommended that the following offers to lease, 
being in each case the highest offer received and 
representative of current market value, be accepted 
and leases entered into; and that the lease documents 
be drawn to the satisfaction of the Director of Legal 
Services and the Supervisor of Properties and in accor- 
dance with the terms and conditions as generally set out 
in the Lease Specif ications, and in the draft form of 
lease which was made available to prospective tenderers. 
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(PROPERTIES: A9 


Clause No. 4 Continued 


" Lots D and E, 
Lots F and G, 
- Zoned RS-1 • 


Block 129, D.L. 540, Plan 17354; and 

Block 129, D.L. 540, Plan 17680 

• Single Family Dwelling District 


Lessee 

Menkis Con- 
struction Ltd, 

Menkis Con- 
struction Ltd, 

Menkis Con- 
struction Ltd, 


Menkis Con- 
struction Ltd, 


Lot 


Approx . 
Size 

60' X 95' 
60'. X 95' 


Prepaid 
Amount 

$77,800.00 
$72,200.00 


Terms 

City terms 
at 16% 


City terms 
at 16% 


60' X 95' $78,100.00 


City terms 
at 16% 

Subject to a Public Utilities Easement 
over east 3 metres. 

G 60' X 95' $73,200.00 City terms 

at 16% 


The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Properties be approved. 


MANAGER'S REPORT 
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November 30, 1979 

TO: Vancouver City Council 

SUBJECT: Orpheum Lobby Expansion 

CLASSIFICATION: RECOMMENDATION 


The Director of Civic Buildings reports as follows: 

"At its meeting of May 15, 1979, City Council approved ten 
recommendations concerning the Orpheum Lobby expansion, among 
them: 

- The appointment of Architects; 

- The establishment of a Users' Committee; 

- Appropriation of funds to cover preliminary costs to 
an amount of $4 00,000; 

- The Director of Finance to report to Council before 
tender call on the total financing available, 
projected cash flow, and the need for interim 
financing. 

The budget submitted to Council was $2,500,000, comprising: 

Sources : 

City Land $ 350,000 
Private & 

Users' Fee 750,000 
Province 1,000,000 
Restaurant 400,000 


$2,500,000 

Since the cost of building and architect fees are interconnected, 
they can be combined and termed "construction cost". The 
budgeted construction cost was therefore $2,150,000. 

Preliminary design is now complete. Although Council requested 
a further report at the time of going to tender (about three 
months hence) on funding and cash flow, we are approaching Council 
at this time to seek approval for an increase in the budget. It 
was felt this question should be settled now, rather than risk 
major changes after completion of drawings. 

After approval of the May, 1979 report, the Users' Committee 
immediately initiated a program of frequent meetings with the 
Architect until a satisfactory preliminary design was achieved 
near the end of last July. The task was especially challenging 
because of the particular difficulties in integrating the addition 
with the existing building, from the points of view of both 
architectural and physical connection, all hopefully within the 
established budget. 

The Committee and the Architect are confident that due to the 
intensive effort of both parties, the design that has emerged 
is the best possible solution within the existing physical and 
economic constraints. A model and drawings illustrating the 
proposed addition will be on view in Committee Room No. 1 before 
the Council meeting. 


Land $ 350,000 

Architect's Fees 150,000 
Cost of Building 2,000,000 


$2,500,000 
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The design includes the following features: 

- A new protected entrance is proposed on Smithe Street 
with good access for the handicapped. A new coat 
checking facility is located near this entrance; 

- The existing lobby space is virtually doubled and, 
with the alteration of the Grand Foyer, crowding in 
the existing narrow spaces will be virtually elimi- 
nated ; 

- Washroom facilities for women will be doubled; those 
for men increased by 20 per cent. Washrooms for the 
disabled are increased from one to three, and will be 
available on two floors; 

- The" atmosphere will not conflict nor compete with 
the existing ornate design, but will complement it in 
a pleasing way; 

- There will be access for disabled to three levels of 
the lobby; 

- The proposed new mechanical system will bring both 
comfort and efficiency levels up to modern standards 
for both old and new lobby areas; 

- The fire safety of the existing lobby will be upgraded; 

- There will be space for leased premises, possibly a 
restaurant, at the basement level. 

A new construction cost estimate has been prepared by quantity 
surveyors. Including a small contingency allowance, that 
estimate is now $2,500,000 — an increase of $350,000 from the 
original estimate, which was based on a very preliminary pro- 
posal. The following are the major factors in the cost increase: 

- Close to $100,000 will be needed to upgrade the life 
safety of the existing lobby--a cost that was not 
foreseen at the time of the original estimate; 

- Alterations to the existing Foyer, providing space 
where it is most critically needed, will enhance the 
effectiveness of the addition a great deal in proportion 
to the cost of about $70,000 involved; 

- Structural costs are higher than anticipated because 
of the complexity of floor levels required to blend 
with the existing situation; 

- The allowance for inflation has increased due to a two 
month delay in the schedule. 

The Committee and the Architect have searched for ways of reducing 
the costs by $350,000, but have concluded that this can only be 
done by a significant reduction in the quantity or quality of the 
project, including: 

- A substantial decrease in usable lobby space; 
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- Alteration of finishes to a quality not in keeping 
with the function of the building; 

- A substantial decrease in the quality of electrical 
and mechanical services. 

The result of such reductions will be a building that may 
disappoint both Council and the public. For this reason, the 
Committee decided to approach Council at this stage to request 
approval for the present design and an increase in the budget. 

It is recommended that Council: 

Approve an increase of $350,000 in the construction budget for 
the Orpheum Lobby extension to $2,500,000 with the understanding 
that such approval means that the $350,000 would come from the 
1980 Supplementary Capital Budget. " 

The City Manager RECOMMENDS that the recommendation of the 
Director of Civic Buildings be approved. 


FOR CO0NC!l ACTION SEE ?/;G£{S) £^2L 
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MANAGER'S REPORT 

DATE: November 27, 1979 

TO: Vancouver City Council 

Advance Approval of 1980 Sewers Basic Capital Budget Funds fcr 
SUBJECT: Final Phase of Sewer Separation in the Broadway/Granvi lie/Bur rard/ 

16th Avenue - Area 
CLASSIFICATION: RECOMMENDATION 


The City Engineer reports as follows: 

"The 1980 Sewers Basic Capital Budget has not been presented to Council for 
approval. However, in order to carry on with important pollution control work 
and maintain continuity in our sewer construction program, it is necessary to 
obtain approval of funding for a project in advance of the approval of the 1980 
Capital Budget. 

In 1978 work started on the first phase of sewer reconstruction and separation 
in the area bounded by Broadway, Burrard, 16th Avenue and Granville. The progress 
of construction has been faster than anticipated and Phase II (of 3 Phases) is 
nearing completion. Advance approval , will permit work to continue virtually 
uninterrupted on Phase III (final phase) of this project and avoid the expense 
of moving men and equipment to a new site and then back again. The estimated 
cost of the final phase is $900 000. 

The foregoing work is part of the 1976-80 Capital Program. 

Sewer capital funds do not require voter approval; therefore. Council's approval 
must include borrowing authority. 

I recommend that $900 000 be approved in advance of the 1980 Sewers Basic Capital 
Budget for the work described above and that borrowing authority for this amount 
be approved." 

The City Manager RECOMMENDS that the foregoing recommendation of the City Engineer 
be approved. 


F0!J coi'::c!i actsom see pace(S) J'^.. 
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Regular Council, February 16, 1971 14 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

G, Volunteer Services: 
Health Department 

The Board of Administration, under date of February 12, 1971, 
submitted the following report: 


"On July 7, 1970, the Vancouver City Council approved a report 
from the Medical Health Officer recommending: 

(a) The Health Department employ a Coordinator of Volunteers 
and a Clerk-Typist II half-time from July 1, 1970 - June 30, 
1971, for one of the 5 service areas of the City (for 
Health, Social Services, Probation Services and Social 
Planning/Community Development) . 

(b) That the Coordinator of Volunteers program be on a full- 
time basis from July 1, 1971 to June 30, 1972, 

(c) That the 1970 Council recommend to the 1971 Council 
implementation of the balance of the 2-year trial Co- 
ordinator of Volunteers program in one of the 5 service 
areas and the transfer of the Volunteers for Seniors 
program to the City of Vancouver, 

(A report on the Volunteers for Seniors program was promised to the 
1971 City Council for January 1971 and is submitted simultaneous to 
this report) , 


The Medical Health Officer reports as follows: 


'The Coordinator of Volunteers program has been operating out 
of Health Unit 4 (Knight Street) for the last five months of 
1970, Approval is now requested to continue the Coordinator 
of Volunteers and the Clerk-Typist II positions on a half-time 
basis from January 1 - June 30, 1971 and in a full-time 
capacity from July 1, 1971- June 30, 1972, as recommended by 
the 1970 City Council, 


BUDGET FOR 1971 


Salaries 

Coordinator of Volunteers (Pay Grade 22) 

Jan, 1-June 30, 1971, Half-time (6 x $345) $2,070 

July 1-Dec, 31, 1971. Full-time (6 x $703) 4, 218 $6,288, 

Clerk-Typist II (Pay Grade 9) 
Jan, 1-June 30, 1971, Half-time (6 x $196) $1,176 
July 1-Dec. 31, 1971, Full-time (6 x $398) 2,388 $3,564 . 

Total Salaries: $9,852. 


Fringe Benefits 990. 

$10,842 . 

Car Allowance 

6 mos, ® $15/mo, $ 90 

6 mos, ® $25/mo, 150 240, 


Telephone 60 . 

Office Supplies 200 . 

Volunteers' and Training Supplies 200 , 


Total Estimate 1971: $11,542." 


cont 'd . . . 
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DATE November 28, 1979 

TO: Vancouver City Council 

SUBJECT: False Creek Community Facility-Granville Island 


CLASSIFICATION: Recommendation 


The False Creek Development Consultant reports as follows: 
" Purpose 

The purpose of this report is to recommend financing for the remain- 
ing one third of the budget. 


Background 


City Council, at its meeting on June 12, 1979 approved the location 
of the False Creek Community Facility in the former Tyee Building 
No. 79 on Granville Island, subject to a satisfactory lease agree- 
ment for the building, that the capital cost shall not exceed 
$650,000 and that the funding of the Community Facility be as follows 

MIG funds $400,000 
1978 Supplementary Capital 33,000 
Recreational Facilities Grant 217 , 000 

$650,000 

with the expenditure of these funds being subject to report back 1o 
Council on detailed budgets and subject to approval of the RFAP 
Grant . 

Approval by Council at its meeting on June 12, 1979 also covered the 
appointment of an architectural firm, Downs Archambault +Davidson 
Johnston, a policy for selecting a contractor by means of a curri- 
culum vitae competition and the principle of a 'Joint Planning' 
management and operating agreement. 

Since then, a contractor, Grantham Construction Ltd., has been sel- 
ected and, has worked closely with the architects. False Creek Devel- 
opment Group, Park Board staff and representatives of the False 
Creek Community Association, in helping to produce a design which is 
satisfactory and is within budget. 

The design of the building has been approved by the Granville Island 
Trust, approved by the Development Permit Board on October 29, 1979 
and a Building Permit has been applied for. 

The project cost established for this Community I'acility is as 
follows : 

Capital improvements to existing building $508,000 
Simple ramp and floating dock 15,000 
Furniture 47,000 
Fees 30,000 
Lease (prepayment over 60 years) 50 , 000 

Total project cost $650,000 

The contractor will guarantee the capital improvements at $508,000 
provided that construction can commence in early December, 1979. 


Funding 

As noted earlier in this report, expenditure of these funds (except 
the $33,000 for fees approved as 1978 Supplementary Capital) are 
subject to report back to Council on detailed budgets and subject 
to approval of the RFAP Grant . 


Unfortunately, the $217,000 requested as a RFAP Grant was rejected 
by the Province. 
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We have investigated the possibility of reducing the capital budget 
by $217,000 to $433,000 but have concluded that the result would be 
inadequate to function as a useful Community Facility. 

The alternatives are to either not go ahead with the project at this 
time or find additional sources of capital funding. 

The False Creek Development Consultant and the False Creek Community 
Association believes that the reason for wanting the Community Faci- 
lity is justified, in that it will provide an essential focus to 
cater to the social and passive recreation needs of the community, 
and strongly recommends searching for alternative sources of capita] 
funds of one third of the total capital cost. 

A report is being prepared by City staff for City Council to determine 
whether to appeal the rejected RFAP application i'or the ?a]so Cref;k 
project and all other City projects which were rc?jected or whether to 
apply again in 1980. 

Meanwhile, the False Creek Community Association have applied separ- 
ately to the Provincial Secretary for the one third funding of 
$217,000 through the Lottery Fund. This application is currently 
being processed by the Province who have written indicating that It 
will be early in 1980 before a decision can be reached. 

Another alternative source of funding is MIG, but there are currently 
insufficient MIG funds. 

The problem is timing. As reported above, the appointed contractor 
is willing to hold his price provided that work can commence in early 
December, 1979, but before instructing the contractor to commence 
construction, we need to confirm a source of funding. 

It is a RECOMMENDATION of this report that the interim source of funds 
for $217,000 be Revenue Surplus pending final source of funds 

to be approved in 1980. 

The advantage of this procedure is that construction can proceed under 
a contract which will bring the project to completion within budgf.'t 
and within an appropriate time scale of six months. 

As construction proceeds, the alternative sources of funds will bf'come 
known and a recommendation will be made to Council to approve the 
final source of funds in 1980, which would be either Provincial funding; 
through RFAP or Lottery Fund or City funding through MIG and/or others. 

Recommendations 

The False Creek Development Consultant recommends that: 
a) 


MIG funds 

1978 Supplementary Capital 
Revenue Surplus 

Total 


The source of funding for the False Creek Community Facility be 
approved as follows: 

$400,000 

33,000 (previously approved) 
217,000 (interim funding) 

$650,000 

b) The False Creek Development Consultant and Director of Finance- re- 
port back on final source of funding for the $217,000, when alter- 
natives are known in 1980. 

c) The False Creek Development Consultant be authorized to advise the 
contractor to commence construction as soon as the appropriate 
Building Permit is issued." 

The City Manager RECOMMENDS that the foregoing rc'commendations of the 
False Creek Development Consultant be approved. 
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November 29, 1979 

TO: Vancouver City Council 

SUBJECT: False Creek - Arda 10 B - 

Development Group and Consultan 1. ' s Budgft 

j CLASSIFICATION: Recommendation 

; The False Creek Development Consultant reports as follows: 
"Purpose 

The purpose of this report is to recommend approval of the funding 
of the False Creek Development Group budget for 1979 for False Creek, 
Area 10 B to the extent anticipated by Council in March this year, 

1 and for funds for outside Consultants. 

I 

i 

! Background 

City Council, at its meeting of August 1, 1978 dealt with False 
Creek, Area 10 B Concept Plan Refinements prior to a subsequent 
Public Hearing to adopt the Area Development Plan By-law for False 
Creek, Area 10 B. 

During discussion about the Concept Plan Refinements, the Front End 
Expenditures were identified as follows: 

Estimated Cost 

a) City Costs (to be recovered through 
all ground leases) 


1. 

Front End Costs to date 

$1, 102,896 

2. 

Retaining wall at promenade 

568,835 

3. 

Utilities 

353,000 

4. 

Streets 

123,000 

5 . 

Promenade, Piazza, Walkways 

327,500 

6. 

Entry Park 1st Ave. and Fir Street 

120,000 

7. 

Land exchange 

185,000 

8. 

Consulting & development costs 

300,000 

9. 

Contingency 

175,000 

10. 

Utility relocation 

30,000 

11 . 

Transit link 

17,000 


$3,302,231 

The Director of Finance pointed out that he was prepared to accept 
these estimates, noting that they do not include for provision of 
parking, which is to be separately funded by a developer or parking 
operator and recovered through lease or sale of individual parking 
stalls . 

The estimates did not include any costs which may be required as a 
result of negotiation with National Harbours Board which were not 
known at that time but have now been estimated roughly at $300,000 
which is to be added to the City costs for recovery through the 
ground leases. 

The City Engineer was satisfied with the figures but pointed out that 
some of the cost of road improvements required at 4th/Fir Street could 
be assessed to Area 10 B. This figure has now been estimated for 
Area 10 B as $95,000, which will be found by reducing the contingency 
and by reducing the allowance for item 6 of City Expenses, related 
to the Entry Park at 1st /Fir Street. 

The Director of Finance . reported to the August 1, 1978 meeting that 
the front end costs to date of $1,102,896 plus funds in the amount of 
$285,000 had been spent or allocated and that he anticipated that the 
Property Endowment Fund could provide the remaining capital funds of 
$2,000,000 plus. 


I The current status of the funding is as follows: 

Total projected capital budget (City costs) $3 , 602 , 231 
Fundinfj approved to date: 

-Front end costs to date $1,] 02, 896 

-Consultant's fee for original scheme 40,000 

-Consultant's fee-Conceptual Plan 50,000 

-Road access to Parcel X 15,000 

-Extra costs of foundations (Parcel X) 60,000 

-Relocation of Western Outboard facilities 100,000 

-Fees for preliminary Western Outboard scheme 10,000 

-Street and utility work on adjacent piazza 30,000 

-Street and utility work on adjacent street 20,000 

-Sewer from 10 A ( 10 B share) 111,460 

-Fees for refinements 10 , 000 

Total approved to date 1,549,356 
Funding requested in this report : 

-Consulting fees 35,000 

-False Creek Development Group 50 . 000 85,000 

Balance to be funded 1,967,875 

b) Developer Costs (to be the responsibility 

of the Market Developer and to be confirmed by the Developer) 

1. Edge conditions and liner $ 638,400 

2. Excavation to create water 233,332 

3. Weir to maintain low tide 205,000 

4. Waterfront walkway, bridges & floats 99,800 

5. Contingency & inflation water areas 293,000 


$1,469,532 


The market developer is satisfied and prepared to undertake 

the market components on the basis of these estimates and divisions 
of cost . 

Ongoing Development 

City Council at its meeting on June 12, 1979, authorized the False Crcjek 
Development Consultant to spend up to $10,000 to achieve the refinements 
to the plan for Area 10 B, to be part of the Front End Expenditure bud- 
get, all of which is to be recovered through the ground leases. 

The refinements referred to included simplifications and economies to 
the "islands" and "bays", revised entrance/exit requirements, changes 
in the site boundaries as a result of legal survey and possible changes 
to the shape of the National Harbours Board property. 

The consultants have undertaken most of this work and the refinements 
appear to have produced more workable and possibly more economical 
solutions. Also, as a result of marketing and design investigations 
by Daon and the False Creek Development Group, there is a possibility 
of a simplification of the "island" concept, with consequent design 
and financial advantages in access, parking and edge conditions. 

The objective will be for the False Creek Development Consultant to 
refine and up date the estimates of the Front End Expenditures in 
accordance with refinements to the plan and, together with the Direc- 
tor of Finance, negotiate the land lease values with the market devel- 
oper. The ground lease rates will be set to recover at least the 
City's Front End Expenditures. 

Meanwhile, an agreement has been reached between Western Outboard Ltd. 
and a developer, Andre Molnar, to develop the relocated Western Outboard 
Ltd. property. This is planned in one phase rather than in the two 
states originally envisagec^ by Western Outboard Ltd. with construction 
to start in the Spring, 1980 and for completion in Spring, 1981. 


GO? 

-3- 

CC 63-MLH-75 

This time frame is entirely satisfactory, in fact better than had 
been anticipated by the False Creek Development Consultant. 

The repercussions, however, are thjat the design work on the City's 
development in Area 10 B needs to be in an advanced stage later this 
year or early 1980, and amendments to the Area Development Plan may 
need to be made. 

Within the anticipated development costs of Area 10 B, the total con- 
sulting and development budget is $300,0C0of which $100,000 has been 
approved to date. 

The False Creek Development Consultant, therefore, requests approval 
of the following: 

Request 

A. Prior to the finalization of the design schomo and development 
budget, it is necessary to expend a further $35,000 in fees. 
This work is intended to provide the level of detail design to 
finalize Front End Expenditures, provide the basis for a legal 
survey and the basis for detail Engineering streets and utilities 
work . 

B. The total approved 1979 operating budget for the Development Group 
is $195,784. This work primarily relates to Phase 2 but also re- 
lates to Area 10 B. Last Spring it was recommended that $50,000 
of the funding of this budget be provided from Area 10 B. Action 
was not taken at that time to provide the funding, and it is now 
appropriate to fund the $50,000 from the Area 10 B budget. 

The source of funds for these two requests will bo the Property Endow- 
ment Fund. 

Recommendations 

The False Creek Development Consultant recommends that: 

a) Consultant fees in the sum of $35,000 be approved in advance oi' 
the capital budget for Area 10 B. 

b) Funding for operating expenses of the False Creek Development 
Group for 1979 which relate to Area 10 B, in the sum of $50,000, 
be approved. 

The Director of Finance advises that, if approved, the source of funds 
will be the Property Endowment Fund." 


The City Manager RECOMMENDS that the foregoing recommendations of the 
False Creek Development Consultant be approved. 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON 

PLANNING AND DEVELOPMENT 


NOVEMBER 22, 1979 


A meeting of the Standing Committee of Council on Planning 
and Development was held in the No. 1 Committee Room, Third Floor, 
City Hall, on Thursday, November 22, 1979 at approximately 1:30 p.n. 


PRESENT : Alderman Harcourt, Chairman 

Alderman Boyce 
Alderman Ford 
Alderman Kennedy 
Alderman Puil 

CLERK TO THE 

COMMITTEE : M. L. Cross 


RECtJMMENDATIONS 

1. 7th Avenue Streetscape Improvement Project - 
Fairview Slopes Progress Report 

The Committee considered a report of the City Manager dated 
November 1, 1979 (on file in the City Clerk's Office) regarding a 
7th Avenue streetscape improvement project. 

The report notes that the Fairview Slopes community carried 
out a survey in May, 1979 and identified three main concerns, 
namely: street appearance, availability of parking and through 
traffic. The community felt that there was an urgent desire to 
make progress with the streetscape design, therefore, a task force 
consisting of four residents were elected to represent the Commu- 
nity to work with a consultant. Planning and Engineering Departments. 

The consultants, Rhone and Iredale Architects, have completed 
their study and their report is currently under review by the 
Community Task Force, Planning and Engineering Departments. A 
public meeting is still to be scheduled to present the scheme and 
cost implications to the community for approval. The community 
task force has expressed a strong desire to underground B.C. Hydro 
and B.C. Telephone services. This is presently being investigated 
by B.C. Hydro and B.C. Telephone, requiring an approximate six 
months detailed design period, after which City staff will require 
two months to review the undergrounding plan and make any necessary 
revisions to the streetscape design to suit the undergrounding 
requirements. Additional scheduling requirements of the local 
improvement process will result in anticipated construction imple- 
mentation of the streetscape in the Spring of 1981. 

RECOMMENDED 

THAT the report of the City Manager dated November 1, 1979 
be received. 


./2 


603 


Report to Council 

Standing Convmittee of Council 

on Planning and Development 

November 22, 1979 (1-2) 

2 . Kiwassa Land Use and Zoning 

The Committee considered a report of the City Manager dated 
October 10, 1979 (on file in the City Clerk's Office) in which 
the Director of Planning reviews the existing zoning in relation 
to the long term planning goals for Kiwassa and proposes better 
methods of meeting these goals through amendments to the zoning. 

The report details the existing situation with respect to: 

- residential development 

- light industrial development 

- institutional uses 

- Hastings Street development 

- compatibility of industry and housing 

Mr. D. Cornejo, Senior Area Planner, noted that there are 
three difficulties with the M-1 zoning that exist: 

- There is a potential for large industrial buildings and 
potential noxious uses. 

- An unfair situation exists with isolated lots. 

- On Hastings Street a more logical zoning would be for 
general business/office type development with uses which 
relate to a major street. 

The following policies were recommended for adoption: 


Policy #1 - 

The Kiwassa Neighbourhood continues to be designated as an 
area which contains a mixture of compatible industrial and 
residential uses. 

Policy #2 - 

In order to further stabilize the existing land use pattern in 
Kiwassa, the zoning of individual properties should continue to 
reflect the existing land use in each sub- area, with the 
exceptions noted in Policy 3. 

Policy #3 - 

The zoning of specified isolated properties should be changed, 
when the owners of those lots request such a change, to reflect 
the predominant land use within each sub-area. 

Policy #4 - 

The RT-3 Zoning Schedule should continue to apply to properties 
presently developed with residential uses in Kiwassa except as 
otherwise provided for in Policy #3. 

Policy #5 - 

Properties developed with industrial uses in Kiwassa (except as 
otherwise provided in Policy #3) should be zoned according to 
a schedule reflecting the existing low-rise buildings and the 
very light industrial character of the area, thus maintaining 
and reinforcing the existing compatibility between residential 
and industrial uses. 
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Policy #6 - 

Industrial properties outside the N.I. P. boundaries for Kiwassa, 
but within the area generally considered part of the neighbourhood, 
be zoned according to the Schedule proposed in Plan Policy #5. 

Policy #7 - 

The zoning of the 1100 and 1200 blocks East Hastings should be 
reviewed within the context of the current study of general 
business districts in industrial areas and it should be changed 
to the type of zoning which is developed for these districts. 

Mr. Cornejo noted that rezoning applications have been 
received for two residential properties (1245 and 1231-37 Frances £t.) 
located within an industrial sub-area. 

Since the property owners have initiated the request for 
rezoning, the Director of Planning supports approval of these 
applications, thereby removing the isolated lots which may serve 
as irritants to the predominant land use and in fact strengthening 
the stability of both types of land use within the sub-areas. 
The Kiwassa N.I. P. Committee has expressed opposition to approval 
of these rezonings as they feel the residential component in Kiwas£;a 
is in a precarious position at best, and therefore any reduction 
in the amount of residential land represents a chipping av7ay 
at the whole and therefore a threat to the neighbourhood's stability. 

Mr. Cornejo noted that the Planning Department is presently 
preparing several new industrial zoning schedules, one of which 
is intended to act as a buffer in areas where industry and housing 
are adjacent to each other throughout the City as well as pre- 
paring a "General Business" zoning, which will be applicable in 
several industrially zoned areas of the City, and which may be 
particularly appropriate for this portion of Hastings Street. 

Mr. S. Fancy, Economic Development Manager, advised that 
since the proposed new industrial schedules are probably six months 
to one year away from enactment, it is premature to consider 
changing the boundaries of Kiwassa or the zoning on the 1100 and 
1200 blocks of Hastings Street. He recommended that policies 
#6 and #7 be deferred until the new industrial zoning schedules 
have been presented to Council. 

The Committee 

RECOMMENDED 

A. THAT Plan Policies #1 to #7 be adopted as statements 
reflecting the land use plan for Kiwassa. 

B. THAT the Director of Planning be instructed to apply 
for the amendments to the Zoning and Development By-law 
as indicated in Policies 5, 6 and 7, at the earliest 
possible date. 

C. THAT the rezoning applications for 1245 and 1213-37 
Frances Street be referred direct to Public Hearing. 
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3 . Sites C and D - Strathcona 

The Committee considered a letter dated November 8, 3 979 from 
Mrs. B. Lee, President, Strathcona Property Ownors and Tenants 
Association, forwarding their report dated November 6, 1979 entitle'!, 
"A Proposed Development for Sites C and D" (on file in the City 
Clerk' s Office) . 

Mrs. Lee presented the development plan noting that on May I5th 
Council resolved that S.P.O.T.A. submit a development proposal 
for the site. The proposal would contain: 

- 40 units of Strata Family Co-op Housing (freehold) 

- 60 units of Non-Profit Family Co-op housing (leasehold) 

- 20 units of Senior Co-op housing (leasehold) 

- Self-supporting Community Service Facility 
consisting of a medical/dental clinic and an 
adult day care. 

The density would be 30-40 dwelling units per 

acre of stacked townhouses with underground parking. 

The Strathcona Property Owners and Tenants Association recom- 
mended that the report be adopted as a guideline for developments 
on Sites C and D, that they be approved as the overall developer 
for Sites C and D and that they be given a further six months to 
obtain necessary permits and proceed with development. 

The Committee also had before them a report from the City 
Manager dated November 13, 1979 (on file in the City Clerk's Office) 
outlining the agreement in principle between S.P.O.T.A. and the 
Supervisor of Properties with respect to land price tenure and 
financing of a family housing proposal. In that report the 
Director of Planning indicates that as S.P.O.T.A. 's plan does not 
include any detailed architectural scheme of development, the 
concept of 30-40 units per acre can only be agreed to in principle. 

The density proposed falls within the guidelines established 
for Sites C and D. Final approval of density will be dependent 
upon examination of the physical scheme of development. It should 
also be noted that the density should only be calculated based on 
that portion of the site devoted to housing, i.e., the space devoted 
to service facility would be subtracted from site area. 

The Planning Department held discussions with persons 
interested in pursuing the development of an intermediate care 
facility. These persons were Mr. Harry Fan on behalf of the Villa 
Cathay Care Home Society and Mr. Ken Lee representing the Chinese 
Freemasons. In both instances these people were directed to discuss 
their proposals with the City of Vancouver Health Department to 
seek support for their proposals. To date, there has been no 
further information received in the Planning Department from the 
groups . 

The S.P.O.T.A. submission has included the provision of a 
self-supporting Community Service Facility consisting of a medical/ 
dental clinic and an adult daycare. In the Manager's Report of 
May 15, 1979 it was mentioned that the incorporation of such a 
facility might be worthwhile to consider. Again, the Director of 
Planning has not received any physical concept plan for the site 
and agreement for inclusion of such a facility can only be in 
principle. 

Mr. K. Lee, Architect for the Chinese Freemasons Society, 
circulated a letter indicating that the Long Term Care Facilities 
Planning Committee supported the Society's proposal for an inter- 
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Clause No. 3 cont'd ; 

mediate care facility and the Society should contact S.P.O.T.A. to 
discuss the proposal and see how it fits into their comprehensive 
scheme. Also circulated was a letter from the Society to S.P.O.T.A. 
indicating the Society would like to work with S.P.O.T.A. to develop 
Sites C and D for the benefit of the community. He had not 
received a letter back from S.P.O.T.A. setting up a meeting to 
discuss the possible provision of intermediate care on Sites C and D. 

The Committee noted that the Council resolution included a 
proviso for possible inclusion of 20% of the site for intermediate 
care. A member of the Committee indicated that hospitals are a 
Provincial responsibility — if the intermediate care were developed 
on any other land the Province would have to pay full market value 
of the land . 

The Committee agreed that the matter should be deferred for 
two weeks. In the interim the Director of Planning should chair 
a meeting of all involved parties to come up with the most appro- 
priate plan for Sites C and D to best suit the long term goals of 
the Strathcona community. 

Mr. R. Youngberg , Associate Director, Area Planning, noted that 
two weeks would not be enough time to report back to the Committee 
on details of land cost, density, etc., as the guidelines would 
change if there was other then family housing on the site. There 
are no actual plans developed on which to base decisions. 

RECOmENDED 

THAT the Director of Planning chair a meeting of all involved 

parties with respect to the development of Sites C and D, 

with a report back to the Committee in two weeks time. 


* * * * 


The meeting adjourned at approximately 3:20 p.m. 


* * * * 
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Regular Council, February 16, 1971 15 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Volunteer Services: 
Health Department 

Your Board RECOMMENDS: 

1. That the Co-ordinator of Volunteers program be 
continued until June 30, 1972 on the basis set 
out in the report of the Medical Health Officer. 

2. That funds required for the 1971 portion of the 
program amounting to $11,542, be authorized in 
advance of approval of the 1971 Health Department 
budget. " 

MOVED by Aid. Phillips, 

THAT the foregoing report be adopted. 

- CARRIED 

H. Effect of Provincial Budget 
on City of Vancouver 


Pursuant to Council's instructions, the Board of Administration, 
under date of February 12, 1971, reported on the effect of the 
Provincial Budget on the City of Vancouver. Particular reference 
is made to the Municipal share of Social Welfare costs and the 
Municipal per capita grant. 

MOVED by Aid. Adams, 

THAT this information be received. 

- CARRIED 

I. Report of Standing Committee on 
Transportation, February 11, 1971 

MOVED by Aid. Wilson, 

THAT the report of the Standing Committee on Transportation, 
dated February 11, 1971, be adopted. 

- CARRIED 

J. Terms of Reference: 

Brockton Point Crossing Sub-Committee 

Pursuant to Council 's instructions, in adopting the report 
of the Standing Committee on Transportation dated February 11, 
1971, the Board of Administration, under date of February 12, 1971, 
reported with recommendations in respect of Terms of Reference 
for the sub-committee of the Transportation Committee in regard 
to the proposed second crossing of the First Narrows system. 
After due consideration it was, 

MOVED by Aid . Bird , 

THAT initially the terms of reference for the Sub-Committee 
be to seek the concurrence of the North Shore municipalities 
with the following procedures, and then to: 

(a) seek a meeting with the Minister of Finance and the 
Minister of Highways, together with the North Shore 
municipalities, to discuss the financing formula proposed 
by the consultants in Table 9.01 of the Burrard Inlet 
Crossing Report; 
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STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY SERVICES 


REPORT TO COUNCIL 



NOVEMBER 22, 1979 


A meeting of the Standing Committee of Council on Community Services 
was held on Thursday, November 22, 1979, in Committee Room No. 2, 
Third Floor, City Hall, at approximately 1:30 P.M. 


COMMITTEE CLERK: H. Dickson 


Adoption of Minutes 

The minutes of the Community Services Committee meetings of 
Thursday, November 1st and 8th, 1979, were adopted. 

Recorded Vote 

Unless otherwise indicated, votes of the Committee on all items 
are unanimous. 


RECOMMENDATION 

1. Status of Family Courts Project 

As a result of a letter from City Council's Family Court 
Committee expressing delay over the start of construction by 
the Provincial Government of a new unified Family Courts Building, 
the Committee had before it for consideration a Manager's report 
dated October 24, 1979, on the status of the Family Courts 
project. 

The report stated in part: 

"The Provincial Government has not yet resolved which 
part of the Normal School site west of Cambie between 
10th and 12th Avenues it proposes to use for the Family 
Courts project. Until this decision has been made, 
little work can proceed on the detailed planning neces- 
sary to support rezoning, development permit, and 
building permit applications . It should be noted that 
no rezoning or development permit application has yet 
been filed by the Provincial Government." 

"The latest information from B.C. B.C. is that an evalua- 
tion report recommending the south site alternative has 
been completed by B.C. B.C. and transmitted to the 
Attorney-General with a request for an early response." 

Appearing before the Committee on this matter were Mr. R. 
Viggers of the B.C. Buildings Corporation, Mr. B. Palmquist of 
the Attorney-General's Department, Mr. Patrick Graham of the 
City's Family Court Conmiittee and Mr. J. Winsor of the City 

Planning Department. 


PRESENT : 


Alderman Rankin, Chairman 
Alderman Gerard 
Alderman Little 

Alderman Marzari (Clause 1 only) 


ABSENT: 


Alderman Bellamy 


Continued . . . 
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The Provincial representatives advised the Committee they 
have now reached agreement that the new courts building should 
be located on the northwest corner of the Provincial property 
west of Cambie between 10th and 12th Avenues. They estimated 
design for the new building should be finalized by January 
following which a cost estimate will be made and an application 
sent to the Provincial Treasury for the necessary funds. 

Mr. Winsor of the Planning Department indicated the 
department prefers the southern portion of the site for the new 
building and pointed out that the southeast corner may have 
created traffic problems because of its close proximity to the 
busy intersection of 12th and Cambie. 

Mr. Graham of the Family Court Committee reminded the 
Committee it had been advised last May by the Attorney-General 
that construction was to commence in August or September of this 
year and be completed in August of 1980. Mr. Graham added he 
has little faith in the scheduling proposed by the Provincial 
representatives and also pointed out that he has not yet been 
invited to any meetings of the Courts Users Committee which 
Provincial representatives had promised earlier this year they 
would do. 

Mr. Palmquist of the Attorney-General's Department replied 
there had not been any meeting of the Users Committee in recent 
months and said Mr. Graham would be invited to attend future 
meetings of that committee. 

Following discussion, it was 

RECOMMENDED 

THAT the Chairman of City Council's Community Services 
Committee write the Attorney-General and the Minister 
of Finance voicing concern over the delays in construc- 
tion of a new Family and Juvenile Courts building and 
urging them to make provision for the new building 
in their budgets and to expedite the project. 


2 . Immigrant Services Centre Funding 

The Committee had before it for consideration a Manager's 
report dated November 14, 1979, in which the Director of Social 
Planning and the Medical Health Officer reported on the operation 
of the Immigrant Services Centre, 8165 Main Street, which serves 
the immigrant population with a full time staff of six persons: 
four funded by the Federal Employment and Immigration Commission 
and two health workers funded by the City. 

The report pointed out that from January 1st to October 31st, 
1979, the Centre provided counselling and other assistance to 
7,439 persons, provided information over the telephone to appro- 
ximately 29,000 persons and provided cultural orientation courses, 
citizenship classes, English classes, summer enrichment programs, 
health screening tests and immunization against diseases, prenatal 
classes and a child development program. 

In 1979 the Federal Government contribution to the Centre's 
operating costs was $85,6 81, while the City of Vancouver contri- 
buted $69,980. 


Continued 
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The report went on to explain a shift in the funding arrange- 
ments with the following comments: 

"In 1979, the Provincial Ministry of Labour was designated 
as the Department to have responsibility for immigrant 
services. Social Planning staff have had discussions 
with Ministry of Labour staff who have expressed interest 
in receiving a grant request for the Immigrant Services 
Centre for the fiscal year April 1st, 1980 to March 31st, 
1981. The Management Coordinating Committee has agreed 
that the operating costs (formerly funded by the City of 
Vancouver) and the staff positions of Coordinator, 
Crisis Worker, Community Worker and Receptionist be 
included in one budget and this be submitted to the 
Settlement Branch of the Employment and Immigration 
Commission and the Provincial Ministry of Labour. 

The request will be that the total budget be shared 
equally by the Commission and the Ministry. 

Since the request to the Federal and Provincial Govern- 
ments will be for funds commencing April 1st, 1980, the 
Social Planning Department is recommending that the City 
continue the funding of the operating costs for the 
three month period January 1st, 1980 to March 31st, 1980 
with the expectation that the operation of the Centre, 
except for the two health positions, will be cost shared 
by the Federal and Provincial Governments as of April 1st, 
1980. 

In discussions with the Medical Health Officer for the 
City of Vancouver, it has been agreed that the Social 
Planning Department request a continuation of the public 
health nurse and the health aide interpreter for a three 
month period, January 1st to March 31st, 1980. The 
Medical Health Officer will evaluate the role of these 
two positions further and present a report to City Council 
in February regarding the total health needs of the 
immigrant population of the City of Vancouver. " 


Appearing before the Committee on this matter were the City 
Medical Health Officer Dr. D. Kinloch and Ms. R. Shearer of the 
Social Planning Department. 

Following discussion, it was 

RECOMMENDED 

A. THAT City Council approve an extension of the 
full time public health nurse and health aide 
interpreter for a three month period, January 
1st to March 31st, 1980, at a total cost of 
$11,218. 

B. THAT City Council approve the City's absorbing 
operating costs of the Immigrant Services Centre 
for the period January 1st to March 31st, 1980, 
in the amount of $8,311. 

I 
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C. THAT City Council approve total funding of 
$19,529 in advance of the City's 1980 operating 
budget. 

D. THAT the Medical Health Officer report to City 
Council in February 1980 on the status of the 
two health positions at the Immigrant Services 
Centre . 

E. THAT City Council endorse the Immigrant Services 
Society request to the Canada Employment and Immigra- 
tion Commission and the Provincial Ministry of 
Labour for funding of the Immigrant Services 

Centre from April 1st, 1980 to March 31st, 1981. 


The meeting adjourned at approximately 2:00 P.M. 


****** 


PART REPORT TO COUNCIL 



STANDING COMMITTEE OF COUNCIL 
ON 

TRANSPORTATION 


November 22, 1979 


A meeting of the Standing Committee of Council on Transportation vas 
held on Thursday, November 22, 1979, in the No. 1 Committee Room, 
Third Floor, City Hall, at approximately 3:30 p.m. 


The Minutes of the meeting of November 1, 1979 were adopted. 


RECOMMENDATION 

1. Pedestrian Crossing Conditions 

on Hastings Street at Kamloops St 

The Committee had for consideration a Manager's Report dated 
October 23, 1979, (on file) in which the City Engineer reported on 
a request sponsored by the Hastings Chamber of Commerce for a 
pedestrian crossing signal at the intersection of Hastings and 
Kamloops Streets. 

The City Engineer reported the intersection was located in the 
Hastings East shopping area which had a heavy concentration of pedes- 
trian and vehicular activity. However, signals were located one 
block east and west of Kamloops Street and there were marked cross- 
walks at Kamloops Street identifying heavy pedestrian crossing 
activity. Although the intersection had a measured index above 
warrant level Council's policy was that pedestrian signals should 
not be installed within two blocks of an existing signal, nor 
should they be located where heavy turning movements may interfere 
with the safe operation of the crossing. On this basis the pedes- 
trian signal could not be recommended. 

Mr. D. Rudberg, Assistant City Engineer, Traffic Division, 
addressed the Committee and advised commercial activity was quite 
intense in this area of Hastings Street. Traffic voliimes of 2500 
vehicles an hour made this one of the highest traffic corridors in 
the city and there was some concern that added controls in an area 
already deficient in capacity would encourage motorists to use 
residential streets. The signal would represent a further obstruc- 
tion to through movements on Hastings. 

Mr. L. Drage addressed the Committee on behalf of the Hastings 
Chamber of Commerce and referred to a petition containing approxi- 
mately 5,000 signatures favouring the pedestrian signal. He 
questioned statements contained in the report and cited instances in 
the downtown area where there were traffic signals at every block. 
One even had a mid-block crosswalk between two traffic signals. 
Referring to the low accident rate, Mr. Drage suggested it was low 
because people were too scared to use the crossing. Shoppers and 


PRESENT: 


Alderman Kennedy, Chairman 
Alderman Harcourt 
Alderman Rankin 


ABSENT 


Alderman Bellamy 
Alderman Boyce 


COMMITTEE CLERK: 


J . Thomas 
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employees on the south side of Hastings were not using the community 
parking lot on the north side for the same reason and the lot was 
not getting maximum use. Business was on the upswing in the area 
- as much as 30% in the past year and a half. More shoppers were 
being attracted to the area and the pedestrian crossing was needed. 

Members of the Committee >questioned Mr. Rudberg on synchro- 
nization problems that could ■^■qcrua with a sequence of three traffic 
signals a block apart. Mr. Rudberg advised rewiring would involve 
approximately $5,000 in excess of the signal cost of approximately 
$20,000. An illuminated overhead crosswalk sign would cost between 
$1,000 - $1,500. 

RECOMMENDED 

THAT an overhead pedestrian crosswalk signal be installed 
at the intersection of Hastings and Kamloops Streets. 


***** 

The meeting adjourned at approximately 4:05 p.m. 

***** 


V 


REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 

November 22, 1979 


A meeting of the Standing Committee of Council on 
Finance and Administration was held on Thursday, 
November 22, 1979, at 3:30 p.m., in the No. 3 Committee Room, 
Third Floor, City Hall. 

PRESENT : Alderman Puil, Chairman 

Alderman Ford 
Alderman Gerard 
Alderman Little 
Alderman Marzari 

CLERK: G. Harden 


RECOMMENDATIONS 

1. Capital Grant Request - Y.W.C.A. 

. The Committee considered a Manager's Report dated 
November 9, 1979 (previously circulated) , wherein the 
Director of Finance reported on a request from the Y.W.C.A. 
for a capital grant of $400,000 to upgrade and extend their 
existing building at 580 Burrard Street. The total projected 
cost for this work is $1.2 million, and the request is for 
the City to contribute one-third of that amount. The balance 
of funding is anticipated from the Provincial Government 
Recreation Facilities Assistance Program - $400,000, and the 
Y.W.C.A. internal funds - $400,000. 

The Director of Finance advised that if the Finance 
Committee considered a capital grant for these purposes, the 
recommended source of funding would be the Supplementary 
Capital Budget. However, as there is currently insufficient 
funds remaining in the unallocated 1979 Supplementary Capital 
Budget, it would be appropriate for this grant request to be 
considered in 1980 within the context of the 1980 Supplementary 
Capital Budget. 

Ms. Cleta Herman, Y.W.C.A., attended the meeting and 
spoke to the Y.W.C.A. 's request. 

During discussion, the Committee felt that the request 
should be approved in principle as a priority for 1980 and 
the Y.W.C.A. should submit a further report on background 
details and phasing in the project and scheduling the grant 
over a three-year period. 

Following further discussion, it was 

RECOMMENDED 

THAT the grant request from the Y.W.C.A. for 
$400,000 be approved in principle as a priority 
for 1980 and the Y.W.C.A. submit a further report 
as discussed. 
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2. Vancouver Playhouse Theatre Centre 
- Grant in lieu of Rent 


The Committee considered a Manager's Report dated 
November 9, 1979 (previously circulated), wherein the Director 
of Social Planning reported on the Vancouver Playhouse Theatre 
Centre's request for an additional grant of $13,020 in lieu of 
rent to fund the theatre rental for an additional performance 
in 1979. 

It was explained that in the summer of 1979 there were 
changes in the Board and in the management of the theatre 
company. The new Artistic Director, Roger Hodgman, and the 
new Managing Director, Misha Tarasoff , decided to add an 
additional production in the Fall of 1979 and the original 
intention was to cut back one production in the Spring of 1980. 
However, the public response has proved to be excellent and 
the Playhouse Theatre Centre has planned at least six produc- 
tions in 1980 as well. 

Mr. M. Tarasoff, Administrative Director, and Mr. M. Francis, 
Vice-chairman, Council Committee on the Arts, attended the 
meeting and spoke to the request. They assured the Committee 
that they have no plans to increase their season beyond seven 
performances in the future. 

Following further discussion, it was 

RECOMMENDED 

A. THAT the civic grant to the Playhouse Theatre 
Centre for use of the Playhouse Theatre be 
increased by $13,020 from $59,850 to $72,870 
to fund the theatre rental for an additional 
production in 1979, the source of funding to 
be Contingency Reserve. 

B. THAT the total of the 1979 Playhouse Theatre 
rentals be established as the civic grant 
ceiling for the Playhouse Theatre Centre's 
future uses of the Playhouse Theatre. 


3. Quarterly Review of Operating Budget Revenues 
and Expenditures as at September 30, 1979 

The Committee had for consideration the attached Manager's 
Report dated November 15, 1979, wherein the Director of Finance 
reported on the quarterly review of operating budget revenues 
and expenditures as at September 30, 1979. 

The Committee discussed the merits of placing $1,000,000 
in a reserve for the Trade/Convention Centre, as opposed to 
placing it in the Capital Financing Fund. 

The Committee also discussed the remaining funds in the 
Langara Golf Course purchase funds. 


. . 3 
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(IV-3) 


Clause No. 3 cont'd: 


Following further discussion, it was 
RECOMMENDED 

A. THAT the adjustments to the 1979 Revenue and 
Expenditure appropriations as set out in the 
Manager's Report dated November 15, 1979 be 
approved. 

B. THAT the increase in revenues over expenditures, 
estimated at $3,533,351, be transferred to the 
Current Surplus on Operating Account, bringing 
the total in that Account to $3,892,52 3. 

C. THAT $1,000,000 be appropriated and allocated 
to the Reserve for the Trade/Convention Centre. 

(Alderman Marzari opposed) 

D. $2,392,523 be transferred to the Capital 
Financing Fund and be specifieally appropriattd 
and allocated for the purchase of City of 
Vancouver Sewer and Water debenture!, to iivoid 
external financing. 

E. $500,000 be appropriated and allocated to th@ 
U.S. Premium Liability Reserve. 

F. $1,705,732 be transferred to the Capital 
Financing Fund and be specifically 3^pro^rl3t@S 
and allocated for the purchase of City of 
Vancouver Sewer and Water debentures, to 3v@id 
external financing. 


4. Additional Cultural Grant Requ@st 


This item was withdrawn at the request @f the Feetlvsl 
Concert Society. 



******************** 


The meeting idjsu^ned st approximately 4t4§ p.m. 


******************** 


CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 


A regular meeting of the Council of the City of Vancouver was 
held on Tuesday, December 11, 1979, in the Council Chamber commencing 
at approximately 2:00 p.m. 


PRESENT: Mayor Volrich 

Aldermen Bellamy, Boyce, Ford, Gerard, 

Harcourt, Kennedy (arrived during 
Public Hearing), Little, Marzari, 
Puil and Rankin 


CLERK TO THE COUNCIL: R. Henry 


PRAYER 

The proceedings in the Council Chamber were opened with prayer 
offered by the Civic Chaplain, The Reverend J. A. McArdle of the 
Church of the Immaculate Conception, Vancouver. 


'IN CAMERA' MEETING 

The Council was advised there were matters to be considered 
'In Camera' later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Marzari, 

THAT the Minutes of the following meetings be adopted: 

Regular Council Meeting (Except 'In Camera') - December 4, 197 9 
Special Council Meeting (Public Hearing) - December 4, 197 9 


* * * 


Council recessed to reconvene at 2:45 p.m. following 
a Public Hearing 

* * * 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Harcourt, 
SECONDED by Aid . Kennedy , 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Volrich in the Chair. 


- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


Terms of Reference: Brockton Point 
Crossing Sub- Commit tee (cont'd) 


(b) advise the Provincial Government that the City will 
undertake to provide funds by a money by-law to the 
electors, or other appropriate means, for the distributor 
functions of the approaches in the City in accordance 
with the consultants' recommendations, subject, however, 
to such distributors being constructed, where practicable 
at a time or times to suit the City's priorities, and 
subject also to the necessary agreement of all four 
affected municipalities to meet their share of the costs; 

(c) request the Provincial Government to make available the 
necessary funds immediately and purchase property as and 
when required to protect the alignment of the approach 
routes to the Crossing; 

FURTHER THAT the more extensive terms of reference required 
by the tabled resolution of the Standing Committee on Transport- 
ation of February 11, 1971, be the subject of a further Board of 
Administration report to Council after consultation with Swan 
Wooster-CBA, officials of the Greater Vancouver Regional District, 
the Canadian Pacific Railway, Federal officials and City officials 

- CARRIED 

K. Report of Standing Committee on 

Planning and Development, February 4, 1971 

MOVED by Aid. Bird, 

THAT Clause 1, Part II, of the report of the Standing 
Committee on Planning and Development, dated February 4, 1971, 
be received for information. 

- CARRIED 

L. Report of Standing Committee on 

General Purposes, February 4, 1971 

MOVED by Aid. Broome, 

THAT the report of the Standing Committee on General 
Purposes, dated February 4, 1971, be adopted. 

- CARRIED 

M. Report of Standing Committee on 

Planning and Development, February 4, 1971 

The Council considered Part I of the report of the Standing 
Committee on Planning and Development, dated February 4, 1971, 
referring to the Strathcona Area - Rehabilitation Consultants ' 
Report. 

MOVED by Aid. Hard wick, 

THAT Clause 1, Part I of the report of the Standing 
Committee on Planning and Development, dated February 4, 1971, 
be adopted. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Linnell, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid. Linnell, 
SECONDED by Aid. Broome, 

THAT the report of the Committee of the Whole bo adopted. 


- CARRIED 
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DELEGATIONS 

1. Premises at 5 North Kootenay Street - 
By-law Contravention 


Council on November 27, 197 9, requested the Director of Permits 
and Licenses to report on a By-law contravention regarding premises 
at 5 North Kootenay Street and resolved that the owner of the 
premises be invited to address Council when the report was before it. 

Council had for consideration a Manager's Report dated 
November 30, 1979, in which the Director of Permits and Licenses 
provided a history of the subject property. 

Mr. Luigi Scaccia, the owner, appeared before Council this 
day requesting permission to maintain his property in its present 
condition. Mr. Hebert, Director of Permits and Licenses, advised 
that area residents were not opposed to Mr. Scaccia 's residence in 
its present form. 

Following discussion, it was 

MOVED by Aid. Bellamy, 

THAT the Director of Permits and Licenses be requested to 
take no further action in enforcement of the By-law in this matter 
provided that: 

a) Mr. Scaccia and his immediate family remain the only 
occupants of these premises, and 

b) if the situation changes, such as ownership, etcetera, 
legal action then proceed. 

- CARRIED 

(Aldermen Boyce, Ford and Little opposed.) 

2. Retail Stores Selling 
Sex-Oriented Products 

On December 4, 1979, City Council deferred consideration of a 
Manager's Report dated November 20, 1979, dealing with retail stores 
selling sex-oriented products. Arrangements had been made to hear 
representation from two firms which would have been affected by the 
recommendations of the Director of Legal Services. 

Council was advised that The Honourable Angelo Branca, Solicitor 
for a number of stores selling sex-oriented products, was requesting 
deferral of this matter in order to present his clients' case. 

Following brief discussion, it was 

MOVED by Aid. Ford, 

THAT Recommendation 'B' contained in the report of the City 
Manager dated November 30, 1979, be approved; 

FURTHER THAT Recommendation 'A' and consideration items 'C 
and 'D' of this report be deferred. 

- CARRIED UNANIMOUSLY 


3 . Taylor/Pender Connector - 

Chinese Cultural Centre Project 

City Council on November 27, 1979, when considering a report 
of the Standing Committee on Transportation dated November 22, 1979, 
noted a request from the Amalgamated Transit Union that the 
recommendations dealing with transit changes be deferred to permit 
the Union to speak to this matter. Council resolved the relevant 
reccanmendations be referred back to the Standing Committee meeting 
on November 29, 1979, and the Union be invited to make a submission 
at that time. 

Cont 'd . . . 
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DELEGATIONS (Cont'd) 

Taylor /Pender Connector - 

Chinese Cultural Centre Project (Cont'd) 

Council had for consideration a report of the Standing 
Committee on Transportation dated November 29, 1979, and Manager's 
Report dated December 5, 197 9, as a result of the Committee's 
direction (Recommendation No. 1) . 

This report deals with a meeting on December 3, 1979, and outlin 
the concerns of the Amalgamated Transit Union and the management 
of B.C. Hydro as expressed at that time. In addition, the report 
notes that the merchants and businesses of the Chinatown area were 
consulted . 

Mr. Al Ashton, Business Agent, Amalgamated Transit Union, 
addressed Council this day. The Union representative expressed 
opposition to the proposed changes as they relate to parking on 
Pender Street. 

Mr. Curtis, City Engineer, indicated that the changes brought 
about by the proposal, should Council adopt the recommendations of 
the Committee, will in fact be closely monitored and may have to be 
changed at a future date. 

Council queried why contact with the Union had not been an 
automatic feature in discussion of the proposed route changes. 
Mr. Rudberg, Assistant City Engineer - Traffic Division, advised 
that City staff had been in communication with management of B.C. 
Hydro and that the changes as proposed are perceived as minor and 
therefore were not originally drawn to the attention of the Union. 

Council also noted a letter from the Kensington Citizens 
Neighbourhood Improvement Program Planning Committee dated 
December 6, 1979, in opposition to the proposals relating to 
parking along Pender Street. Council noted that sane concern had 
been expressed by the Chinatown Community that changes in the bus 
routing would adversely affect the flow of traffic in Chinatown. 

Following further discussion, it was 

MOVED by Aid. Kennedy, 

THAT the recommendations of the Standing Committee on 
Transportation, as contained in its report of November 29, 1979, 
be amended and approved as follows: 

A. THAT 

1) the transit services be re-routed as shown in Figure 2, 
contained in the City Manager's Report dated November 7, 
197 9; 

2) the following streets be cancelled as transit routes: 

the Pender/Keef er Diversion 

Keefer Street from Main Street to Gore Avenue; 

3) bus stops be established on: 

westbound Keefer Street at Main Street 

eastbound Pender Street at Carrall Street 

eastbound Pender Street at Main Street 

westbound Pender Street at Carrall Street 


Cont'd . . . 
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DELEGATIONS (Cont'd) 

Taylor /Pender Connector - 

Chinese Cultural Centre Project (Cont'd) 


4) bus stops be cancelled on: 

- westbound Pender Street at Columbia Street 

- eastbound Pender/Keef er Diversion at Carrall Street 

- eastbound Keefer Street at Main Street 

5) bus stops be retained on: 

- westbound Pender Street at Gore Avenue 

- westbound Pender Street at Main Street 

- southbound Gore Avenue at Keefer Street 

- southbound Main Street at Keefer Street 

- northbound Main Street at Keefer Street 

- northbound Columbia Street at Pender Street 

- southbound Carrall Street at Hastings Street. 


B. THAT any future proposed transit changes be automatically 

referred to the A.T.U. for comment and staff and the A.T.U. 
report back to the Transportation Committee on a mutually 
satisfactory arrangement to carry out such a proposal ; 

FURTHER THAT staff be requested to monitor closely the impact 
of the proposed changes and report back to Council in three 
months . 

- CARRIED UNANIMOUSLY 

♦underlining indicates 
amendment 


UNFINISHED BUSINESS 

1. Amendment of Section 73A 
of the Vancouver Charter 

Council on December 4, 1979, adjourned debate on the motion 
of Alderman Rankin to amend Section 73A of the Vancouver Charter. 

For consideration this day Council had that motion, a memo 
dated November 30, 1979, from the City Clerk and extracts from the 
City Charter and the Municipal Act. 

Alderman Rankin read from a letter from the Downtown Eastside 
Residents Association which supported the proposed Charter 
amendments. It was pointed out in discussion that a problem exists 
regarding voters who become eligible between the closing of the 
Court of Revision and the day of Polling, and who by reason of 
having reached the age of majority may be unwittingly disenfranchised. 

Following lengthy discussion, it was 

MOVED by Aid. Rankin, 

THAT WHEREAS the Vancouver City Charter allows a person 
who claims to be a qualified elector the right of swearing or 
affirming an affidavit that qualifies them to have a vote in a 
civic election but requires that his or her name appear on the 
list of electors in the current or previous list; 

AND WHEREAS the Municipal Act does not have this particular 
requirement; 


Cont 'd 
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UNFINISHED BUSINESS (Cont'd) 

Amendment of Section 7 3A 

of the Vancouver Charter (Cont'd) 


THEREFORE BE IT RESOLVED THAT an application be made to 
the Provincial Government to delete Section 7 3A of the Vancouver 
Charter and insert in lieu thereof legislation similar to the 
pertinent section in the Municipal Act, i.e. - 

a person whose name does not appear on the last 
certified list of electors of the municipality 
is entitled to vote if 


(a) he files with the Returning Officer an 
application for registration in the 
form prescribed, and 

(b) he is otherwise qualified to have his 
name entered upon the list of electors. 


- LOST 


(Aldermen Bellamy, Boyce, Gerard, Kennedy, Little, 
Puil and the Mayor opposed.) 

The Mayor directed the City Clerk to report on remedial steps 
to accommodate those persons reaching the age of majority between 
the closing of the Court of Revision and Polling Day. 


* * * 


Council recessed at 4:05 p.m. and following an 

'In Camera' meeting in the Mayor's Office reconvened 

in the Council Chamber at 4:20 p.m. with all members 

present. 

* * * 


COMMUNICATIONS OR PETITIONS 


1. False Creek Site A of 
Area lOA 


In a letter dated December 5, 1979, B.C. Central Credit 
Union indicated that it wishes to proceed with a feasible housing 
development on Site A of Area lOA, False Creek. In this regard 
the B.C. Central Credit Union requested an opportunity to appear 
before the Planning and Development Committee to review the proposed 
changes in the development. 

MOVED by Aid. Puil, 

THAT the B.C. Central Credit Union be invited to a meeting 
of the Planning and Development Committee to discuss its development 
proposals for Site A, Area lOA, False Creek. 

- CARRIED UNANIMOUSLY 


Cont'd. 



Regular Council, December 11, 1979 


6 


COMMUNICATIONS OR PETITIONS (Cont'd.) 


2. 


Grant Request - Outstanding 

Accounts - Vancouver Winter Olympic Committee 


Council noted a letter dated December 6, 1979 from the 
Vancouver Winter Olympic Committee 1988. In this letter the Committee 
reviewed the history of its efforts to obtain the 1988 Winter 
Olympic Games for Vancouver. The Committee also advised that it 
incurred an overrun of $2 6,544. However, due to the efforts of the 
Committee to have various obligations rescinded and through additional 
donations totalling $8,347, the overrun has been reduced to $18,197. 

Therefore, the Committee is requesting additional grants from 
its several sponsors as follows: 


MOVED by Aid. Boyce, 

THAT Council approve an additional amount of $8,350.00 to 
the Vancouver Winter Olympic Committee 1988 with the source of 
funds being the 1979 Contingency Reserve; 

FURTHER THAT Council express its thanks to the Vancouver 
Winter Olympic Committee 1988 for its excellent efforts to obtain 
the 198 8 Winter Olympic Games for Vancouver. 


3. Lease - Meraloma Club and 

Park Board (Connaught Park) 

In a letter dated December 4, 1979 the Superintendent of Parks 
forwarded an excerpt from the meeting of the Park Board of November 
19, 1979 on the proposed lease between the Meraloma Club and the 
Park Board with respect to the use of Connaught Park by the Club. 
The Board recommended to Council that it approve a lease between the 
Board and the Meraloma Club for 10 years commencing October 1, 1979. 

MOVED by Aid. Little, 

THAT Council approve a lease between the Park Board and the 
Meraloma Club for use of Connaught Park commencing October 1, 1979 
for ten years. 


Province of B.C. 
City of Vancouver 
Municipality of Whistler 


$ 8,350.00 
8,350.00 
1,500.00 


$18,200.00 


- CARRIED UNAI^IMOUSLY 


- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIONS (Cont'd.) 


Vancouver Centennial Commission - 
Appoin tments 


The Mayor, in a memo dated December 6, 1979, advised that he 
has appointed the following to the interim Vancouver Centennial 
Commission. It is anticipated that the Commission will develop 
concepts and ideas for the 1986 celebration, which then will be 
considered by Council: 

Alderman K. Boyce 
Alderman W. Kennedy 
Alderman D. H. Little 
Mr. Michael Francis 
Dr. Hugh L. Keenleyside 
Mr. Don Hamilton 
Dr. Bob Hindmarch 
Mr. Art Jones 
Mrs. B. Leinback 
Commissioner Philip Owen 
Mr. Reg Rose 
Mr. Peter Ross 
Mr. Norman Young 

MOVED by Aid. Kennedy, 

THAT the above memorandum of the Mayor be received. 

- CARRIED UNANIMOUSLY 


During consideration of this item, the Mayor advised that 
he will be acting as interim Chairman of this Commission. 


5 . Council Dates - 1980 

Council noted the following memorandum from the City Clerk 
dated December 7, 1979: 

"I have prepared the following schedule of Council Meeting 
dates for 1980, which is submitted for Council's consideration 
and approval : 

SKIPS 


JAImUARY 8 

15 

22 

29 


FEBRUARY 5 

12 
19 


MARCH 4 

11 
18 


25 


1 


15 
22 
29 


EASTER 
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COMMUNICATIONS OR PETITIONS (Cont'd.) 


Council Dates - 1980 (Cont'd. ) 


MAY 


JUNE 


JULY 


AUGUST 


SEPTEMBER 


OCTOBER 


NOVEMBER 


DECEMBER 


13 

27 

3 

17 
24 

8 

22 
29 

12 

26 


23 
30 


21 
28 


25 

2 
9 
16 


SKIPS 


VICTORIA DAY 20 


F.C.M. 8-11 


10 


DOMINION DAY 1 

15 

B.C. DAY 5 

19 

LABOUR DAY 2 
U.B.C.M. 16-19 16 


THANKSGIVING 14 


REIffiMBRANCE DAY 11 
ELECTION 19 18 


CHRISTMAS 


23 
30 


Evening meetings of Council will be held as and when 
required. " 

MOVED by Aid. Puil, 

THAT the above memorandum from the City Clerk, setting out 
Council dates for 1980, be approved. 


- CARRIED UNANIMOUSLY 
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CITY MANAGER'S REPORTS 


A. MANAGER'S GENERAL REPORT 
DECEMBER 7, 19 79 


Works & Utility Matters 
(December 7, 1979) 


The Council considered this report which contains five 
clauses identified as follows; 

CI. 1; Closure of Lane West of Findlay 

Street South of 16th Avenue - 

Blocks G,H,I, and J, District 

Lot 753 - Proposed Croatian 

Community Centre Site 
CI. 2; Lighting Local Improvement - 

Reduction in Scope - Chestnut 

Street - Cornwall to 1st Avenue 
CI. 3: Bicycle Path - Fourth Avenue 

Project 

CI. 4: Tender No. 35-79-07 - 

55 kW Tractor Hoe-loaders 
CI. 5; Local Improvement on the 

•initiative Principle' and by 

'Petition' 


Clauses 1,2 and 4 

MOVED by Aid. Puil, 

THAT the recommendations of the City Manager, as contained 
in clauses 1, 2 and 4 of this report, be approved. 

- CARRIED UNANIMOUSLY 


Bicycle Path - 
Fourth Avenue Project 
(Clause 3) 


When considering this item, questions were raised on the type 
of surfacing to be used for the cycle path and a further report was 
requested from the City Engineer. 

MOVED by Aid. Marzari, 

THAT consideration of this clause be deferred and the City 
Engineer report further on the type of surfacing to be used for the 
proposed bicycle path. 

- CARRIED UNANIMOUSLY 


Local Improvement on the 
•Initiative Principle' and 
by 'Petition' 

(Clause 5) 


MOVED by Aid. Little, 

THAT the recommendation of the City Manager, as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY 
AIJD BY THE 
REQUIRED J1AJ0RITY 
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CITY MANAGER'S REPORTS (Cont'd.) 


Social Service & Health Matters 
(December 7, 1979) 


The Council considered this report which contains two clauses 
identified as follows: 

CI. 1: Manhattan Apartments, 

7 84 Thurlow 
CI. 2: History and Progress Report - 

Gypsy Moth in Kitsilano 


Manhattan Apartments, 

784 Thurlow 

(Clause 1) 


During consideration of this matter a representative of the 
Manhattan Co-operative Housing Association answered questions 
from Council. 

MOVED by Aid. Little, 
THAT 

1. Council approve a loan of $100,000 to the Manhattan 
Housing Co-operative Association with no interest 
charged or repayments due during the first five years. 
The interest rate commencing in year six to reflect 
the then prevailing mortgage rates, as determined by 
the Director of Finance. The loan should be secured 
by a second mortgage against the lease, including a 
provision to ensure the continuing existence of 14 low 
income suites. 

2. This loan be conditional upon other funds being obtained 
by an NHA insured mortgage of $1,484,000 and an RRAP 
grant of $172,000, as well as the offer of a prepaid 
lease in the amount of $650,000 being accepted by the 
owner. 

3. The second mortgage registered against the lease to be 
to the satisfaction of the Director of Legal Services 
and the Director of Finance. 

4. The source of funds to be the City of Vancouver Public 
Housing Fund. 

- CARRIED 

(Alderman Puil opposed.) 


AMENDED 

SEE PAGE./ 


History and Progress Report - 
Gypsy Moth in Kitsilano 
(Clause 2) 

MOVED by Aid. Harcourt, 

THAT the report of the City Manager be received for 
information; 

FURTHER THAT Council approve an additional expenditure of 
$1,400 for this program. 

- CARRIED UNANIMOUSLY 
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CITY MANAGER'S REPORTS (Cont'd.) 


Building & Planning Matters 
(Deceniber 7, 1979) 


The Council considered this report which contains seven 
clauses identified as follows: 


CI. 1: 


580 Burrard Street (YWCA) 
Building - Development Permit 
Application #85278 
Grandview-Woodland N.I. P. - 
Two Year Progress Report 
Cedar Cottage N.I. P. - Surplus 
Funds for Construction of a 
Second Racquetball Court at 
Trout Lake Community Centre 
Kitsilano N.I. P. Surplus Funds: 
Appropriation of Funds for 
Library Books (K.I.D.S.) 
Kitsilano N.I. P. Surplus Funds: 
Family Place Furnishings 
Kensington N.I. P. - Furnishings 
for Kensington Community Centre 
Kiwassa N.I. P. - Furnishings for 
the Kiwassa Neighbourhood 
House 


CI. 2: 


CI. 3: 


CI. 


4: 


CI. 5: 


CI. 6: 


CI. 7: 


Clauses 1-6 inclusive 

MOVED by Aid. Harcourt, 

THAT the recommendations of the City Manager, as contained 
in clauses 1, 2, 3, 4, 5 and 6 of this report, be approved. 


Kiwassa N.I. P. - Furnishings for 
the Kiwassa Neighbourhood House 
(Clause 7) 


MOVED by Aid. Marzari, 

THAT the amount of $9894.00 remaining in the Kiwassa Neighbour- 
hood Improvement Program Planning Stage account be allocated to 
provide a grant to the Kiwassa Neighbourhood Services Society to 
be used to purchase furnishings for its neighbourhood House as 
detailed in Appendix I of the City Manager's report dated December 7, 


Licenses & Claims Matters 
(December 7, 1979) 


Coin Dealers 
(Clause 1) 

Council noted requests from coin dealers to address it on 
this matter. 

MOVED by Aid. Little, 

THAT the delegation requests be approved and consideration 
of this report be deferred pending the hearing of representations. 


- CARRIED UNANIMOUSLY 


1979. 


- CARRIED UNANIMOUSLY 
AND BY THE 
REQUIRED MAJORITY 


- CARRIED UNANIMOUSLY 
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BY-LAWS 

1. BY-LAW TO AMEND BY-LAW No. 3 57 5 BEING THE 
ZONING AND DEVELOPMENT BY-LAW 
(Euclid Avenue near Aberdeen) 


MOVED by Aid. Calder, 
SECONDED by Aid. Sweeney, 

THAT leave be given to introduce a By-law to amend By-law 
No. 3575, being the Zoning and Development By-law, and the 
By-law be read a first time. 

- CARRIED 

MOVED by Aid. Calder, 
SECONDED by Aid. Sweeney, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Calder, 
SECONDED by Aid, Sweeney, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in 
the Chair. 

- CARRIED 

MOVED by Aid. Calder, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Calder, 
SECONDED by Aid. Sweeney, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Calder, 
SECONDED by Aid. Sweeney, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal. 

- CARRIED 

(The By-law received three readings) 

2. BY-LAW TO CONTRACT A DEBT BY ISSUE 
AND SALE OF DEBENTURES $279,645.48 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT leave be given to introduce a By-law to contract a 
debt by the issue and sale of debentures in the aggregate 
principal amount of $279,645,48 in lawful money of Canada for 
certain street lighting projects constructed as local improve- 
ments and for imposing an annual special rate on real property 
specially benefited by such local improvements, and the By-law 
be read a first time. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid, Adams, 
SECONDED by Aid, Broome, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in 
the Chair, 

- CARRIED 

MOVED by Aid. Adams, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 


cont 'd 
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CITY MANAGER'S REPORTS (Cont'd.) 


Finance Matters 
(December 7, 1979) 

The Council considered this report which contains six clauses 
identified as follows: 

CI. 1: Investment Matters (Various Funds) 

October 1979 
CI. 2: Additional Police Communications 

Operators 

CI. 3: Audiologist for the School Health 

Service - Health Department 
CI. 4: Pacific Centre Limited - Section 

16 Agreements 
CI. 5: Replacement of the Telephone 

Exchange, Switchboard and Handsets 

in City Hall 
CI. 6: Consultant's Acoustical Study of 

Council Chamber 


Clauses 1-5 inclusive 

MOVED by Aid. Puil, 

THAT the recommendations of the City Manager, as contained 
in clauses 1, 2, 3, 4 and 5 of this report, be approved. 

- CARRIED UNANIMOUSLY 


Consultant's Acoustical Study 
of Council Chamber 
(Clause 6) 


MOVED by Aid. Kennedy, 

THAT Council authorize the City Manager to proceed with a sound 
reinforcement system for the Council Chamber as described in his 
report dated December 7, 1979. 

- CARRIED 

(Aldermen Bellamy, Harcourt, Puil and the Mayor opposed.) 

MOVED by Aid. Kennedy, 

THAT lapel microphones be installed in conjunction with the 
sound reinforcement system. 

- CARRIED 

(Aldermen Bellamy, Gerard, Marzari and Puil opposed.) 

MOVED by Aid. Little, 

THAT two additional speakers be installed in No. 1 Committee 
Room on the Third Floor to handle overflow crowds. 

- LOST 

(Aldermen Bellamy, Harcourt, Marzari, Puil, Rankin and 
the Mayor opposed.) 

No further action was taken. 


The Mayor directed the City Engineer to report back on 
installation of a sound system in Committee Room No. 1. 
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CITY MANAGER'S REPORTS (Cont'd.) 


Property Matters 
(December 7, 1979) 

The Council considered this report which contains two clauses 
identified as follows: 

CI. 1: Rental Review - Lease of Portion 

of Lane South of the 3500 Block 

West 40th Avenue 
CI. 2: Sale of Federal, Provincial and City 

Partnership Land - North Side of 

400 Block Prior Street 


Clauses 1 and 2 

MOVED by Aid. Harcourt, 

THAT the recommendations of the City Manager, as contained 
in clauses 1 and 2 of this report, be approved. 

- CARRIED UNANIMOUSLY 


B. MANAGER'S REPORT 

(December 4, 1979) 

Boundary Road Noise Abatement 
Measures 


When considering this matter. Council noted a memorandum from 
the City Clerk advising that the Killarney-Champlain Citizens for 
Action Association requests this report be deferred to an evening 
meeting of Council in January, 1980 at which time delegations be 
heard. 

MOVED by Aid. Boyce, 

THAT consideration of this report be deferred to an evening 
meeting of Council in January, 1980 to permit representations 
from interested groups. 

- CARRIED UNANIMOUSLY 


C. MANAGER'S REPORT 

(December 5, 1979) 

Advance of 1980 Funds for 
Completion of Boundary Road 

MOVED by Aid. Boyce, 

THAT the recommendation of the City Manager, as contained in 
this report, be approved. 

- (carried) 

MOVED by Aid. Marzari, 

THAT consideration of this report be deferred to the same 
evening meeting of Council in January, 1980 when it will be consider- 
ing the City Manager's report on Boundary Road Noise Abatement 
measures . 

- LOST 

(Aldermen Bellamy, Boyce, Gerard, Kennedy, Little, 
Puil and the Mayor opposed.) 

The motion to defer having lost, the motion by Aid. Boyce was 
put and CARRIED with Aldermen Harcourt, Marzari and Rankin opposed. 
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CITY MANAGER'S REPORTS (Cont ' d . ) 


D. MANAGER'S REPORT 

(December 4, 1979) 

Metric Conversion of City Maps 

MOVED by Aid. Rankin, 

THAT the recommendation of the City Manager, as contained 
in this report, be approved. 

- CARRIED UNANIMOUSLY 


E. MANAGER'S REPORT 

(December 7, 1979) 

Access Roadway through 
Jericho Park 


MOVED by Aid. Little, 

THAT the recommendation of the City Manager, as contained in 
this report, be approved. 

- CARRIED 

(Aldermen Boyce and Marzari opposed.) 


MOVED by Aid. Kennedy, 
SECONDED by Aid. Little, 

WHEREAS at the request of the City of Vancouver (hereinafter 
called the "City"), Her Majesty the Queen in Right of Canada 
(hereinafter called the "Crown") has given authority to the City 
to enter upon the following lands at the risk of the City and 
proceed to construct a roadway thereon: 

Lot A, Block 132, District Lot 540, 
Plan 17870 

Lot C, Block 131, District Lot 540, 
Plan 17870 

Lots B and C, District Lot 538, Plan 17869 

all situated in the City of Vancouver in the Province of British 
Columbia (hereinafter called the "said lands") upon the condition 
precedent that the City indemnifies and saves harmless the Crown 
from all claims and demands arising out of entry upon the said 
lands and construction of the roadway; 

BE AND IT IS HEREBY RESOLVED THAT in consideration of the 
Crown having acceded to the request of the City, the City hereby 
undertakes to indemnify and save harmless the Crown from any and all 
manner of actions, causes of action, suits, damages, loss, costs, 
claims and demands of any nature whatsoever relating to and arising 
out of the entry by the City, its servants, contractors, agents, 
licensees and permittees upon the said lands and the construction 
of the roadway and all works incidental thereto on the said lands 
pursuant to the permission hereby granted by the Crown. 

- CARRIED 

(Aldermen Boyce and Marzari opposed. ) 
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CITY MANAGER'S REPORTS (Cont'd.) 

F. MANAGER'S REPORT 

(December 11, 1979) 

Hildon Hotel 

MOVED by Aid. Rankin, 

THAT Council instruct the Director of Permits & Licenses not 
to issue a new business license to the Hildon Hotel for 198 0, until 
the Hotel has been able to get an Interim Operator's Permit from 
the Medical Health Officer; 


FURTHER THAT if such a permit has not been obtained by 


REsciN^DjgU^gj-y 2nd, 198 0, the LCB be advised that the Hotel will not be 
SEEPAGE receiving a new business license, and therefore the LCB be requested 


suspend the liquor license for the beer parlour. 

- CARRIED UNANIMOUSLY 


STANDING COMMITTEE & OTHER REPORTS 

I. Report of the Standing Committee 
on Planning & Development 
(November 29, 1979) 

Goals for Vancouver Program 
(Clause 1) 

MOVED by Aid. Harcourt, 

THAT this clause be received for information. 

- CARRIED UNANIMOUSLY 

II. Report of the Standing Committee 
on Planning & Development 
(November 29, 197 9) 

The Council considered this report which contains three clauses 
identified as follows: 

CI. 1: Monthly Status Reports 

CI. 2: Review of Vancouver's Development Permit Process 
CI. 3: Proposed Redevelopment of the Casa Mia Property 
on S.W. Marine Drive 

Monthly Status Reports 
(Clause 1) 

MOVED by Aid. Harcourt, 

THAT Recommendation 'A' of the Committee, as contained in 
this clause, be approved and Recommendation 'B' be received. 

- CARRIED UNANIMOUSLY 

Clauses 2 and 3 

MOVED by Aid. Harcourt, 

THAT the recommendations of the Committee, as contained in 
clauses 2 and 3 of this report, be approved. 

- CARRIED UNANIMOUSLY 

III. Report of the Standing Committee 
on Community Services 
(November 29, 1979) 

The Council considered this report which contains three clauses 
identified as follows: 

CI. 1: Gay Alliance Toward Equality (G.A.T.E.) - 

Appeal of Ruling by Director of Permits and Licenses 
CI. 2: Hearing Services for Senior Citizens in Vancouver 
CI. 3: Day Care Centre - 5712 Wiltshire Street 

Clauses 1 and 2 

MOVED by Aid. Rankin, 

THAT the recommendations of the Committee, as contained in 
clauses 1 and 2 of this report, be approved. 

- CARRIED UNANIMOUSLY 


Cont'd . 
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STANDING CaiMITTEE & OTHER REPORTS (Cont'd) 

Report of the Standing Committee 
on Community Services 
(November 29, 1979) (Cont'd) 

Day Care Centre - 
5712 Wiltshire Street 
(Clause 3) 


In considering this clause Council noted that the applicant, 
Ms. lolanda Szilagyi, had appeared before the Committee in the 
matter of the application to the Board of Variance. 

Members of Council also noted that they had received a 
considerable number of petitions in opposition to the proposed 
day care centre . 

Following discussion, it was 

MOVED by Aid. Rankin, 

THAT representations be heard on the matter of the proposed 
day care centre and that the Board of Variance be requested to 
defer consideration on the matter of 5712 Wiltshire Street until 
January, 198 0. 

- CARRIED 

(Aldermen Boyce, Kennedy, Puil and the Mayor opposed.) 


IV. Report of the Standing Committee 
on Transportation 
(November 2 9, 197 9) 


The Council considered this report which contains three clauses 
identified as follows: 

Cl. 1: Request for Pedestrian Overpass 

3300 Block Wall Street 
Cl. 2: Revenue Sharing Act: Arterial 

Street Improvements 
Cl. 3: Status of Shaughnessy Hospital 

Development and Traffic and 

Parking Matters in the Immediate 

Area 

Clauses 1 and 2 

MOVED by Aid . Kennedy , 

THAT the reccanmendations of the Committee, as contained in 
clauses 1 and 2 of this report, be approved. 

- CARRIED UNANIMOUSLY 


Status of Shaughnessy Hospital 
Development and Traffic and 
Parking Matters in the Immediate 
Area 

(Clause 3) 


In considering this matter Council noted letters from the 
Shaughnessy Heights Property Owners' Association, dated December 10, 
197 9, and The Central Cambie Ratepayers' Association, dated 
December 10, 1979. 
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633 


Regular Council, December 11, 197 9 17 


STANDING COMMITTEE & OTHER REPORTS (Cont'd) 

Report of the Standing Committee 

on Transportation 

(November 29, 197 9) (Cont'd) 

Status of Shaughnessy Hospital 
Development and Traffic and 
Parking Matters in the Immediate 
Area 

(Clause 3) (Cont'd) 


These letters both urged Council to consider further citizen 
input in the matter of parking in the area. The letter from 
Shaughnessy Heights Property Owners '. Association proposed that 
the City conduct Public Information Meetings in the area to 
facilitate this citizen input. 

Following further discussion, it was 

MOVED by Aid. Kennedy, 

THAT the recommendations of the Committee, as contained in 
this clause, be approved; 

FURTHER THAT the communications from the Shaughnessy Heights 
Property Owners' Association, dated December 10, 197 9, and The 
Central Cambie Ratepayers' Association, dated December 10, 197 9, 
be received . 

- CARRIED UNANIMOUSLY 


V. Report of the Standing Committee 
on Planning & Development 
(December 6, 1979) 


The Council considered this report which contains four clauses 
identified as follows: 

CI. 1: The North Foot of Hornby Street 

Cl. 2: Removal of Non-Conforming Billboards 

and Roof Signs 
Cl. 3: Request for Acquisition and 

Development of City Land - 

Italian Folk Society 
Cl. 4: Strathcona Sites C & D - 

Proposed Intermediate Care Facility 

Clauses 1 and 3 

MOVED by Aid. Harcourt, 

THAT the recommendations of the Committee, as contained in 
clauses 1 and 3 of this report, be approved. 

- CARRIED UNANIMOUSLY 


Removal of Non-Conforming 
Billboards and Roof Signs 
(Clause 2) 


In considering this clause Council was advised that the 
matter will be further considered by Committee and Alderman Harcourt 
referred to advice from counsel for Seaboard Advertising requesting 
deferral. Accordingly it was 

MOVED by Aid. Harcourt, 

THAT the matter be deferred to January, 1980. 


- CARRIED UNANIMOUSLY 
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STANDING COMMITTEE & OTHER REPORTS (Cont'd) 

Report of the Standing Committee 
on Planning & Development 
(December 6, 197 9) (Cont'd) 

Strathcona Sites C and D - 
Proposed Intermediate Care 
Facility 
(Clause 4) 


In considering this clause Council noted a request to address 
this matter from S.P.O.T.A. 

MOVED by Aid. Harcourt, 

THAT further consideration of this matter be deferred pending 
the hearing of delegations. 

- CARRIED UNANIMOUSLY 


VI. Report of the Standing Committee 
on Transportation 
(December 6, 197 9) 


UTA Assessment of the Shopper 
FreeBus 
(Clause 1) 


In considering this clause Council noted the recommendations 
of the Standing Committee on Transpottation dated December 6, 197 9. 
Following discussion, it was 

MOVED by Aid. Kennedy, 

THAT the following recommendations of the Committee be approved: 

" (1) Funds in the amount of $4500 from 1979 Contingency Reserve 
be approved to cover the additional cost of FreeBus to the 
end of 1979 (assumed 50/50 cost sharing of increase with 
UTA) ; 

(2) The 'Public Transit Demonstration Cost Sharing Application' 
By-law be amended and sutanitted to the UTA - 

a) requesting funding in the amount of $4500 to cover cost 
increase for 197 9; 

b) requesting continuation of FreeBus as a demonstration 
project until March 31, 198 and cost sharing in the 
amount of $31,500; 

(3) The City provide funding for 5 0% of the cost of FreeBus 

in the amount of $31,500 to provide a continuation of service 

from January 1, 1980 until March 31, 1980, this amount 

being approved in advance as part of the 198 operating budget; 

(4) The City request the G.V.R.D. to evaluate and bring forth 

as soon as possible recommendation, in consultation with the 
City Engineer, on the following items: 

a) revision of the existing transit routes in the downtown 

to better reflect the areas presently serviced by FreeBus; 

b) a system of passes and extended transfers recognizing 
fare equity for the short and multiple trip rider; 


Cont'd . . 
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STANDING COMMITTEE & OTHER REPORTS (Cont'd) 

Report of the Standing Committee 
on Transportation 
(December 6, 1979) (Cont'd) 


UTA Assessment of the Shopper 
FreeBus 

(Clause 1) (Cont'd) 


c) a review of the equipment needs and fare policy 
necessary to implement a 'free fare zone' in the 
downtown area ; 

(5) The City request the GVRD to continue FreeBus after 

April 1, 1980 as a regular transit service, and following 
downtown route modifications and revised fare policies 
(passes, extended transfers), the GVRD monitor the 
use of the FreeBus in consultation with the City Engineer 
to determine whether it remains a cost-effective operation 
providing for downtown mobility needs. 

— (carried unanimouoly) 
- (amended) 

MOVED by Aid. Little, (in amendment) 

THAT Recommendation 5 be amended and then approved as follows: 

(5) THAT the City request the GVRD to continue FreeBus after 

April 1, 1980, as a regular transit service and consider the 
extension of the FreeBus to the Hastings Corridor , and 
following downtown route modification and revised fare 
policies (passes, extended transfers), the GVRD monitor the 
use of the FreeBus in consultation with the City Engineer 
to determine whether it remains a cost-effective operation 
providing for downtown mobility needs." 

*Underlining indicates - CARRIED UNANIMOUSLY 

amendment 


The motion of Alderman Kennedy, as amended, was put and 
CARRIED UNANIMOUSLY. 
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VII. Report of the Standing Committee 
on Finance & Administration 
(December 6, 197 9) 

The Council considered this report which contains five clauses 
identified as follows: 

CI. 1: Fire Survey 

CI. 2: The Arts Club Theatre - 

Grant Request 
Cl. 3: Request to the Provincial 

Government for Amendment of 

Option A Under the Assessment 

Amendment Act in 1981 
Cl. 4: Police Fleet Management System 
Cl. 5: Riley Park N.I. P. Appropriation 

of Funds - Upgrading of 

Priority Neighbourhood Streets 

Clauses 1, 4 and 5 

MOVED by Aid. Puil, 

THAT the recommendations of the Committee, as contained in 
clauses 1, 4 and 5 of this report, be approved. 

- CARRIED UNANIMOUSLY 


Cont'd 
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Report of the Standing Committee 
on Finance & Administration 
(December 6, 1979) (Cont'd) 


The Arts Club Theatre - 
Grant Request 
(Clause 2) 


MOVED by Aid. Kennedy, 

THAT an additional grant to the Arts Club Theatre for 197 9 
in the amount of $2,500 be approved. 

- LOST NOT HAVING 
RECEIVED THE 
REQUIRED MAJORITY 

(Aldermen Gerard, Harcourt, Little, Marzari, Puil, 
Rankin and the Mayor opposed . ) 

MOVED by Aid. Puil, 

THAT the recommendation of the Committee, as contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 


Request to the Provincial 
Government for Amendment of 
Option A Under the Assessment 
Amendment Act in 1981 
(Clause 3) 


MOVED by Aid. Puil, 

THAT the recommendations of the Committee, as contained in 
this clause, be amended and approved as follows: 

A. That no further work be undertaken on this issue; 

B. That the Provincial Government be requested to consult 
with the City prior to making changes in the Options; 

C. That Council forward the following resolution to the 
U .B.C .M. : 

WHEREAS the Provincial Government established various 
assessment options for municipalities to choose from, 
and. 

WEEREAS the Provincial Government has now changed the 
percentages in some of these options without prior 
consultation with the U.B.C.M. 

THEREFORE BE IT RESOLVED that the U.B.C.M. be requested 
to urge the Provincial Government to consult with it prior 
to implementing any further changes in the options. 

♦Underlining indicates 
amendment 

- CARRIED UNANIMOUSLY 

* * * 

G.V.R.D. Matters 


There were no matters to be considered. 
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RISE FROM COMMITTEE OF THE WHOLE 

MOVED by Aid. Gerard, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Gerard, 
SECONDED by Aid. Puil, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


BY-LAWS 


1. A BY-LAW TO AMEND BY-LAW 

NO. 4162, BEING THE CEMETERY 
BY-LAW 


MOVED by Aid. Puil, 
SECONDED by Aid. Little, 

THAT this By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Puil, 
SECONDED by Aid. Little, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 


2. A BY-LAW TO AMEND BY-LAW 

NO. 3575, BEING THE ZONING 
AND DEVELOPMENT BY-LAW 
(FM-1 District Schedule) 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Boyce, 

THAT this By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

MOVED by Aid. Boyce, 
SECONDED by Aid. Harcourt, 

THAT the By-law be amended by inserting after the words "The 
Development Permit Board may relax" the words "subject to approval 
of Council" in both Sections 5.3 and 5.4 respectively. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Boyce, 
SECONDED by Aid. Harcourt, 

THAT the By-law, as amended this day, be given second and 
third readings and the Mayor and City Clerk be authorized to sign 
and seal the By-law. 


- CARRIED UNANIMOUSLY 


Id 
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BY-LAWS (cont'd) 

By-law to Contract a Debt by Issue 
and sale of Debentures (cont'd) 

MOVED by Aid, Adams, 
SECONDED by Aid, Broome, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid, Adams, 
SECONDED by Aid, Broome, 

THAT the By-law be read a third time and the Mayor and 
City Clerk be authorized to sign same and affix thereto the 
Corporate Seal , 

- CARRIED 

(The By-law received three readings) 


MOTIONS 

1, Closing and Stopping up of Streets: 
Champlain Heights 

MOVED by Aid, Sweeney, 
SECONDED by Aid, Bird, 

THAT WHEREAS the City of Vancouver is the owner of all the 
streets and lanes lying within the limits of the City of 
Vancouver; and 

WHEREAS that part of Lots 9 and 10 included in Explanatory 
Plan 7039, Blocks 1 and 2, North West I of District Lot 334, 
Group 1, New Westminster District, Plan 2004, has been 
established for road; 

BE IT NOW RESOLVED THAT that part of Lots 9 and 10 included 
in Explanatory Plan 7039, Blocks 1 and 2, North West | District 
Lot 334, Group 1, New Westminster District, Plan 2004, now road, 
be closed, stopped up and consolidated with the adjacent City 
lands , 

- CARRIED 

2, Special Annual Assessment: Lot 36, Block 556, 
D,L, 472 and Lot 3, Block 576, D,L, 472: 
Local Improvements 

MOVED by Aid, Sweeney, 
SECONDED by Aid, Bird, 

THAT WHEREAS a sufficiently signed petition was filed with 
the City Clerk praying that Council construct pavement and 
curbs on 20th Avenue from Oak Street to Laurel Street (herein- 
after called "the said project") as a local improvement, to be 
paid for by special assessment upon the real property to be 
benefited thereby; 

AND WHEREAS Council sat as a Court of Revision on 
November 27, 1969, to hear complaints against the proposed 
assessments ; 

AND WHEREAS on November 27, 1969, Council deemed that the 
said project would specially benefit the real property fronting 
and abutting the said project and undertook the same, subject 
to relief being given under Section 67 of the Local Improvement 
Procedure By-law to Lot 36, Block 556, District Lot 472 and 
Lot 3, Block 576, District Lot 472, which abut the said 
project; 


cont 'd . 


Regular Council, December 11, 1979 


22 


BY-LAWS (Cont'd.) 

3. A BY-LAW TO AMEND BY-LAW 
NO. 4861, BEING THE ZONING 
AND DEVELOPMENT BY-LAW 
(Text Amendment to By-law 
No. 4861 - S.W. Corner of 
Kingsway and Nanaimo) 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Boyce, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Boyce, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 
(Alderman Kennedy and the Mayor excused from voting.) 

4. A BY-LAW TO AI4END BY-LAW NO. 3575, 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW 

(Zoning Discretion for Heritage 
Structures) 


MOVED by Aid. Bellamy, 
SECONDED by Aid. Gerard, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Bellamy, 
SECONDED by Aid. Gerard, 

THAT the By-law be given second and third readings and the 

Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 
(Alderman Kennedy and the Mayor excused from voting.) 

5. A BY-LAW TO AMEND BY-LAW 

NO. 2952, BEING THE PARKING 
METER BY-LAW 


MOVED by Aid. Kennedy, 
SECONDED by Aid. Bellamy, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Kennedy, 
SECONDED by Aid. Bellamy, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 
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BY-LAWS (Cont'd.) 


6. A BY-LAW TO AMEND BY-LAW 
NO. 3575, BEING THE ZONING 
AND DEVELOPMENT BY-LAW 
(1724 East 10th Avenue) 

MOVED by Aid. Puil, 
SECONDED by Aid. Bellamy, 

THAT this By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Puil, 
SECONDED by Aid. Bellamy, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 
(Aid. Boyce, Ford and Gerard excused from voting.) 

7. A BY-LAW TO AMEND BY-LAW 
NO. 3575, BEING THE ZONING 
AND DEVELOPMENT BY-LAW 
(Northeast Corner of West 
15th Avenue and Oak Street) 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Boyce, 

THAT this By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Boyce, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 
(Aldermen Kennedy and the Mayor excused from voting.) 


8. A BY-LAW TO AMEND BY-LAW NO. 
4450, BEING THE LICENSE 
BY-LAW 


MOVED by Aid. Puil, 
SECONDED by Aid. Kennedy, 

THAT this By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 


Cont'd. 
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BY-LAWS (Cont'd.) 


A BY-LAW TO AMEND BY-LAW NO. 
4450, BEING THE LICENSE 
BY-LAW (Cont'd.) 


MOVED by Aid. Puil, 
SECONDED by Aid. Bellamy, 

THAT the By-law be amended by deleting from the schedule 
"Adult Entertainment Store - $3,000.00 per annum". 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Puil, 
SECONDED by Aid. Bellamy, 

THAT the By-law, as amended this day, be given second and 
third readings and the Mayor and City Clerk be authorized to sign 
and seal the By-law. 

- CARRIED UNANIMOUSLY 


9. A BY-LAW TO AMEND BY-LAW 

NO. 4450, BEING THE LICENSE 
BY-LAW 


This By-law was withdrawn pending hearing of delegations. 


10. A BY-LAW TO AMEND BY-LAW 

NO. 4450, BEING THE LICENSE 
BY-LAW 


This By-law was withdrawn pending hearing of delegations. 


11. A BY-LAW TO RATIFY A CERTAIN 
AGREEMENT MADE BETWEEN THE 
CITY AND THE CORPORATION OF 
THE DISTRICT OF BURNABY 

MOVED by Aid. Puil, 
SECONDED by Aid. Boyce, 

THAT this By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendment. 

There being no amendments, it was 

MOVED by Aid. Puil, 
SECONDED by Aid. Boyce, 

THAT the By-law be given second and third readings and 
the Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED 


(Alderman Harcourt opposed.) 
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MOTIONS 


A. Closing, Stopping Up, and Subdividing 
Various Streets and Lanes Between 65th 
and Kent Avenues and Between Kerr Street 
and BQUf^d^ry Rg^d 

MOVED by Aid. Rankin, 
SECONDED by Aid. Gerard, 
THAT WHEREAS: 

1. The City of Vancouver is the owner of all the streets 

and lanes lying within the limits of the City of Vancouver; 

2. The City proposes to resubdivide its lands between 65th 
Avenue and Kent Avenue and between Kerr Street and 
Boundary Road; 

3. The proposed subdivision requires the closure of several 
streets and lanes in District Lots 330 and 331; 


THEREFORE BE IT RESOLVED THAT: 

Portion of the roads dedicated by the deposit of Plan 3087, 
outlined green; 

All the roads dedicated by the deposit of Plan 3091, outlined 
red; 

Portion of the roads and lanes dedicated by the deposit of 
Plan 3282, outlined yellow; 

All the roads and lane dedicated by the deposit of Plan 40 36, 
outlined green; 

All the lanes dedicated by the deposit of Plan 4451, outlined 
brown; 

Portion of road dedicated by the deposit of Plan 4846, outlined 
brown; 

Portion of roads and lane dedicated by the deposit of Plan 
1477, outlined red; 

All the roads and lane dedicated by the deposit of Plan 19 39, 
outlined red; 

All the road and lanes dedicated by the deposit of Plan 2552, 
outlined yellow; 

All the roads dedicated by the deposit of plan 2619, outlined 
brown ; 

All the roads and lanes dedicated by the deposit of Plan 2649, 
outlined brown; 

All the roads and lanes dedicated by the deposit of Plan 2713, 
outlined yellow; 

All the roads and lane dedicated by the deposit of Plan 36 31, 
outlined orange; 

All the lanes dedicated by the deposit of Plan 3923, outlined 
green 
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All the lane dedicated by the deposit of Plan 4057, outlined 
purple; 

Portion of road and lane dedicated by the deposit of Plan 
4118, adjacent to Lots 19 to 22 (Plan 4118), outlined brown; 

Portion of roads dedicated by the deposit of Plan 455, outlined 
blue; 

All the roads dedicated by the deposit of Plan 2379, outlined 
yellow; 

All the roads and lano dedicated by the deposit of Plan 2515, 
outlined red; 

Portion of roads dedicated by the deposit of Plan 2593, 
outlined yellow; 

Portion of roads dedicated by the deposit of Plan 12154, outlined 
orange; 

All in District Lots 330 and 331. 

The same as shown on plan prepared by G. Girardin, B.C.L.S., 
dated August 9, 1979, and marginally numbered L 366, a print of 
which is attached hereto, be closed stopped up and title taken 
thereto ; and 

BE IT FURTHER RESOLVED that the portion of the East H of Lot 4 
included in Reference Plan 6570, Block "A", Block 10, District 
Lot 330, Plan 3091, now road, be closed and stopped up; and 

BE IT FURTHER RESOLVED that the said closed streets and lanes 
be subdivided with the abutting City owned lands. 


- CARRIED UNANIMOUSLY 


MOTIONS 


B. Allocation of Land for 
Lane Purposes 
(North 10 feet of Lot 16, 
Block 297, District Lot 526, 
Plan 590) 

MOVED by Aid. Rankin, 
SECONDED by Aid. Gerard, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver for lane purposes land in the City of Vancouver, 
Province of British Columbia, more particularly known and 
described as follows: 


North 10 feet of Lot 16, 
Block 297, 
District Lot 526, 
Plan 590. 


AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes and declared to form and to constitute portion of a 
lane. 


- CARRIED UNANIMOUSLY 
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C. Allocation of Land for 
Lane Purposes 
(North 10 feet of the West 
H of Lot 15, Block 297, 
District Lot 526, Plan 590) 

MOVED by Aid. Rankin, 
SECONDED by Aid. Gerard, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver for lane purposes land in the City of Vancouver, 
Province of British Columbia, more particularly knov/n and described 
as follows: 

North 10 feet of the West h of Lot 15, 
Block 297, 
District Lot 526, 
Plan 590. 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for lane 
purposes and declared to form and to constitute portion of a lane. 

- CARRIED UNANIMOUSLY 


D. Allocation of Land for 
Lane Purposes 
(North 2 feet of Lot 26, 
Block 8, South H Section 46, 
Town of Hastings Suburban Lands, 
Plan 2440) 


MOVED by Aid. Rankin, 
SECONDED by Aid. Gerard, 

THAT WHEREAS the registered owner has conveyed to the City of 
Vancouver for lane purposes land in the City of Vancouver, Province 
of British Columbia, more particularly known and described as 
follows : 

North 2 feet of Lot 26, 
Block 8, 

South h Section 46, 

Town of Hastings Suburban Lands, 

Plan 2440. 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for lane 
purposes and declared to form and to constitute portion of a lane. 


- CARRIED UNANIMOUSLY 
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E. Allocation of Land for 
Lane Purposes 
(South 2 feet of Lot 16, 
Block 1, West h of Section 22 
Town of Hastings Suburban 
Lands, Plan 1945) 


MOVED by Aid. Rankin, 
SECONDED by Aid. Gerard, 

THAT WHEREAS the registered owner has conveyed to the City of 
Vancouver for lane purposes land in the City of Vancouver, Province 
of British Columbia, more particularly known and described as follows: 

South 2 feet of 
Lot 16 
Block 1 

West h of Section 22 

Town of Hastings Suburban Lands 

Plan 1945 

MID WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes and declared to form and to constitute portion of a lane. 

- CARRIED UNANIMOUSLY 


F. Allocation of Land for 
Lane Purposes 
(North 2 feet of Lot 25, 
Block 8, South H Section 46, 
Town of Hastings Suburban Lands, 
Plan 2440) 


MOVED by Aid. Rankin, 
SECONDED by Aid. Gerard, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver for lane purposes land in the City of Vancouver, 
Province of British Columbia, more particularly known and described 
as follows: 

North 2 feet of 
Lot 25 
Block 8 

South h Section 46 

Town of Hastings Suburban Lands 

Plan 2440 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes and declared to form and to constitute portion of a 
lane. 


- CARRIED UNANIMOUSLY 
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G. Allocation of Land for 
Lane Purposes 
(North 10 feet of Lot 14, 
Block 297, District Lot 526, 
Plan 590) 


MOVED by Aid. Rankin, 
SECONDED by Aid. Gerard, 

THAT WHEREAS the registered owner has conveyed to the City of 
Vancouver for lane purposes land in the City of Vancouver, Province 
of British Columbia, more particularly known and described as 
follows : 

North 10 feet of Lot 14, 
Block 297, 
District Lot 526, 
Plan 590 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
lane purposes and declared to form and to constitute portion of a 
lane . 

- CARRIED UNANIMOUSLY 


H. Allocation of Land for 
Lane Purposes 
(North 10 feet of Lot 14, 
Block 315, District Lot 526, 
Plan 590) 


MOVED by Aid. Rankin, 
SECONDED by Aid. Gerard, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver for lane purposes land in the City of Vancouver, 
Province of British Columbia, more particularly known and described 
as follows: 

North 10 feet of Lot 14, 
Block 315, 
District Lot 526, 
Plan 590. 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for lane purposes; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for lane 
purposes and declared to form and to constitute portion of a lane. 


- CARRIED UNANIMOUSLY 
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1. Central Purchasing Procedure - G.V.R.D . 

MOVED by Aid. Little, 
SECONDED by Aid. Gerard, 

THAT WHEREAS our Purchasing Division co-operates now with 
associated boards of the City of Vancouver, such as School and Parks, 
in the matter of volume purchasing to ensure an attractive price 
position ; 

AND WHEREAS volume purchasing generally speaking can be 
expected to provide price advantages; 

THEREFORE BE IT RESOLVED THAT the City Manager be asked to 
report on the advisability of the City requesting the G.V.R.D. to 
look into the setting up of a central purchasing procedure on a 
voluntary participative basis for all of its member municipalities 
and report back his findings to Council. 

- CARRIED UNANIMOUSLY 


2 . Community Services Contribution Program 

MOVED by Aid. Little, 
SECONDED by Aid. Puil, 

THAT WHEREAS the City has for many years participated in 
Neighbourhood Improvement Programs and other community improvement 
programs, and has found them to be a very successful way of meeting 
neighbourhood needs on a basis of priorities set by citizen groups; 

AND WHEREAS the City had welcomed the announcement that the 
Federal Government was transferring lump sum payments to the Province 
so that NIP and other programs could be more flexibly administered 
under a new Community Services Contribution Program; 

AND WHEREAS the City was assured that any such transfers would 
be accompanied by guidelines to ensure that the funds are distributed 
throughout the Province on an equitable basis; 

AND WHEREAS in expectation of such equitable distribution, the 

City applied in May 1979 for $5,85 3,900 in Provincial funds towards 

33 projects, many of which are urgently needed and have a very high 
priority with our citizens; 

AND WHEREAS the Minister of Municipal Affairs has now announced 
the distribution of the $15 Million of 1979 funds and has announced 
that this has been entirely allocated to water and sewer facilities, 
leaving no allocation for other community projects; 

AND WHEREAS under this allocation the City has received only 
one grant for $165,600, amounting to 1.1% of the total Provincial 
funds ; 

THEREFORE BE IT RESOLVED THAT this Council protest in the 
strongest possible terms this inequitable distribution of Community 
Services Contribution Program funds, and 

THAT the Minister of Municipal Affairs be urged to redress the 
balance in the distribution of the 19 80 funds, and 

THAT in that distribution, he consider also the high priority 
needs of coimnunities for facilities other than water and sewers. 


- CARRIED UNANIMOUSLY 
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ENQUIRIES MID OTHER I4ATTERS 


Alderman Bellamy 
Ray-Cam Co-operative 


stated that he had received a 
communication that Ray-Cam Co- 
operative is experiencing problems 
with respect to its 1980 funding 
and he requested a report from the 
Director of Social Planning on this 
matter. 

The Mayor so directed. 


* * * * 


The Council adjourned at approximately 5.45 p.m. 

***** 


The foregoing are Minutes of the Regular Council 
meeting of December 11, 1979, adopted by Council 
on January 8, 1980, after amendment. 
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MOTIONS (cont'd) 

Special Annual Assessment: 
Local Improvements (cont'd ) 

AND WHEREAS said Lot 36, 42 feet in width, on which is 
constructed a rooming house, and said Lot 3, 33 feet in width, 
on which is constructed a single family dwelling, are zoned 
RM-3 (Multiple Dwelling District) under the Zoning and 
Development By-law; 

AND WIEREAS by reason of the sizes of the said lots and 
the multiple dwellings constructed on the real property abutting 
the said lots, they cannot be developed beyond a residential 
use, notwithstanding that they are zoned RM-3; 

BE IT THEREFORE RESOLVED that for the foregoing reasons 
the Council, by not less than two-thirds of all of its members, 
hereby deems and declares that the said lots would be unjustly 
affected by being specially assessed for the said project at 
the rate levied on real property in Multiple Dwelling Districts 
pursuant to the Local Improvement Procedure By-law and that 
the special annual assessment be reduced to the rate levied 
on real property in residential districts pursuant to the said 
By-law as follows: 

From To 
Multiple Dwelling R'esidential 
District Rate District 
Description of Real Property Rate 

Lot 36, Block 556, D.L. 472 $75.03 $32.05 

Lot 3, Block 576, D.L. 472 58.95 25.19 

such reduced special assessments to be paid annually for a 
period of fifteen (15) years; and the Collector of Taxes is 
hereby directed to enter on the tax roll against each of the 
said lots the amounts of the reduced special assessment, 
commencing in the year 1971. The difference in the said 
amounts shall be provided out of the general funds of the 
City. 

- CARRIED BY THE 
REQUIRED MAJORITY 

3. Special Annual Assessment: Various Properties 
Eraser St. from 28th Avenue to 41st Avenue 
Local Improvements 


MOVED by Aid. Sweeney, 
SECONDED by Aid. Bird, 

THAT WHEREAS the construction of pavement and curbs 
(hereinafter called "the said project") on Eraser Street from 
28th Avenue to 4lst Avenue was recommended by the Board of 
Administration on November 22, 1968, and approved by Council 
on November 26, 1968; 

AND WHEREAS the said project was advanced as a local 
improvement on the initiative principle to a Court of Revision 
on January 30, 1969; 

AND WHEREAS on January 30, 1969, Council deemed that 
the said project would specially benefit the real property 
abutting the said project and undertook the same subject to 
the business properties on the East side of Eraser Street be- 
tween Durward Avenue and 41st Avenue being given relief because 
of the existence of the curb; 
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CITY OF VANCOUVER 


SPECIAL COUNCIL - DECEMBER 11, 197 9 


PUBLIC HEARING 


A Special Meeting of the Council of the City of Vancouver 
was held on Tuesday, December 11, 1979, at approximately 2:00 p.m. 
in the Council Chamber, Third Floor, City Hall, for the purpose 
of holding a Public Hearing to amend the Zoning and Development 
By-law. 


PRESENT: Mayor Volrich 

Aldermen Bellamy, Boyce, Gerard, Harcourt, 
Kennedy (arrived at 2:30 p.m.). 
Little, Marzari, Puil and Rankin 

CLERK TO THE COUNCIL: R. Cinnamon 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Gerard, 
SECONDED by Aid. Harcourt, 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Volrich in the Chair, to consider proposed amendments to the 
Zoning and Development By-law. 

- CARRIED UNANIMOUSLY 


1. Text Amendment: 

FM-1 Fairview Multiple Dwelling District 

An application was received from the Director of Planning as 
follows: 

TEXT AMENDMENT: FM-1 Fairview Multiple Dwelling District 

a) The proposed amendments would permit the Development 
Permit Board to approve, in certain circumstances, the 
transfer of permitted commercial floor area from one 
Sub-area to other Sub-areas of the FM-1 District. 

The proposed amendments would also clarify the authority 
of the Development Permit Board to relax, in certain 
circumstances, the maximum permitted height of a building. 

b) Any consequential amendments. 

Following an explanation of this matter by Mr. Rick Scobie, 
Zoning Division, and following specific questions from members of 
Council, the Mayor called for speakers for or against the application 
and the following individuals appeared: 

Mr. Jack Rose , a resident of the area, addressed Council 
and expressed concern about lost views arising from the 
proposed development on the subject site as described in 
the application. 
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Text Amendment: 

FM-1 Fairview Multiple Dwelling District (Cont'd) 


Mr. Wilcox , on behalf of the developer, explained that the 
matter involved shifting density of the various proposed 
structures on the site, so that they might fall within the 
perimeters of the FM-1 schedule. 


* * * 

At this point in the proceedings Alderman Kennedy 
arrived . 

* * * 


Following considerable discussion, it was 

MOVED by Aid . Boyce , 

THAT the draft by-law submitted to this Public Hearing be 
amended by inserting after the words "The Development Permit 
Board may relax" the words "subject to approval of Council" in 
both Sections 5.3 and 5.4 respectively. 

- CARRIED 

(Aldermen Marzari, Puil and Rankin opposed.) 


MOVED by Aid. Bellamy, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Gerard, 
SECONDED by Aid. Kennedy, 

THAT the report of the Committee of the Whole be adopted and 
the Director of Legal Services be instructed to prepare and submit 
to Council the necessary amending by-law. 

- CARRIED UNANIMOUSLY 


The Special Council adjourned at approximately 2:40 p.m. 


* * * 


The foregoing are Minutes of the Special Council 
(Public Hearing) of December 11, 19J9, adopted by 
Council on January 8, 198 




MArlAGER 


•S REPORT 


DATE: 


Noveinber 30 , 19 7 9 


TO: 


Vancouver City Council 


SUBJECT: 5 North Kootenay Street - By-law Contravention 


CLASSIFICATION: INFOR24ATION 


On November 27, 1979 the Vancouver City Council deferred 
consideration of this matter pending a report from the 
Director of Permits and Licenses. The Council further requested 
that the ov/ner of the property be invited to address Council 
v/hsn the aforementioned report is before it. 

The Director of Permits and Licenses reports as follows: 

"On July 9, 1975, the Board of Variance refused 
Appeal No. 20206 which requested relaxation of the yard and 
F.S.R. provisions of the RS-1 Schedule of the Zoning and 
Development By-law. This appeal was to add to the existing 
dv/elling. The plans submitted indicated a full basement 
marked unfinished, with an attached carport-sundeck addition. 

On July 23, 19 75, the Board of Variance approved 
Appeal No. 20214, subject to conditions, one of which was that, 
"a garage is to be provided at all timies in the basement in 
accordance with the approved plans." This appeal was similar 
-o Appeal No. 20206 of July 9, 1975 in that it permitted 
Tiditions to the existing building, but the plans indicated 
x-he garage was to be recessed into the basement of the 
dv,'elling. As the floor area being used for parking purposes 
within a building is not counted into the F.S.R. calculations, 
the proposal was now within the permitted F.S.R. allowed by 
approximately 2 6 square feet. 

On September 12, 1975, the District Building Inspector 
reported that this dwelling had been completely demolished 
and advised the ov/ner that the existing permits he had 
obtained to "add to and alter the existing, one family 
dwelling" were no longer appropriate and nev/ permits would 
have to be obtained permitting the erection of a new one-family 
dv;elling . 

On September 24, 19 75, the Board of Variance approved, 
through Appeal No. 20288, the erection of a one-family dwelling. 
The plans under this appeal were the same as those previously 
approved under Appeal No. 20214 in regards to layout and the 
condition that, "a garage is to be provided at all times in 
the basement of the dwelling in accordance with the approved 
revised plans . " 

On May 23, 1978, the District Inspector reported that the 
casement had been finished as habitable space, instead of the 
garage as required by Appeal No. 20288 of September 24, 1975. 

On November 8, 19 78, the Board of Variance refused a new 
appeal. No. 21495 which requested that the previously approved 
.Appeal No. 2 0288 be altered by removing the requirem.ent that 
a garage be provided in the basement. The F.S.R. now exceeds 
that permitted by 372 square feet. 
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In the middle of January, 1979, an inspection of the 
dwelling was carried out and it was determined that there 
was no structural reason why the garage could not be provided 
and the ov-mer was so advised. Numerous discussions and 
correspondence has been entered into by the owner and various 
City staff, as well as Alderman Bellamy regarding this matter. 

Finally on September 18, 1979, a hand delivered notice 
was served on Mr. Luigi Scaccia requiring him to provide the 
garage in the basement of this dwelling within 3 days of 
receipt of this notice. This time limi- was subsequently 
extended to November 30, 1979." 

The Director of Permits and Licenses submits the foregoing 
report to Council for information. 

The City Manager submits the foregoing report of the Director 
of Permits and Licenses for INFORI-IATION . 
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PART REPORT TO COUNCIL 
STANDING COMMITTEE OF COUNCIL 
ON 

TRANSPORTATION 


November 29, 1979 


A meeting of the Standing Committee of Council on 
Transportation was held on Thursday, November 29, 1979, in the 
No. 1 Committee Room, third floor. City Hall, at approximately 
3:30 p.m. 


PRESENT: Alderman W. Kennedy, Chairman 

Alderman D. Bellamy 
Alderman M. Harcourt 
Alderman H. Rankin 

ABSENT: Alder nan H. Boyce 

ALSO PRESENT: Alderman M. Ford 

COMMITTEE CLERK: J. Thomas 


RECOMMENDATION 

1. Taylor/Pender Connector - 

Chinese Cultural Centre Project 

City Council on November 27, 1979, when considering the 
Committee's report dated November 22, 1979, dealing with proposed 
transit changes in Chinatown, noted a communication from the 
Amalgamated Transit Union, requesting deferral to permit the 
Union an opportunity to study the changes and address Council. 
Council resolved that the Committee's recommendations relating 
to these changes (recommendations B-F) be referred back to the 
Committee meeting of November 29, 1979, and that the Union be 
invited to make representations at that time. 

The following recommendations were therefore submitted for 
further consideration this day: 

B. THAT the transit services be re-routed as shown in 
Figure 2, containe d in the City Manager's Report dated 
November 7, 1979. 

C. THAT the following streets be cancelled as transit 
routes : 

the Pender/Keef er Diversion 

Keefer Street from Main Street to Gore Avenue 

D. THAT bus stops be established on: 

- westbound Keefer Street at Main Street 
eastbound Pender Street at Carrall Street 
eastbound Pender Street at Main Street 

- westbound Pender Street at Carrall Street 
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Clause 1 continued 


E. THAT bus stops be cancelled on: 

westbound Pender Street at Columbia Street 
eastbound Pender/Keefer Diversion at Carrall Street 
eastbound Keefer Street at Main Street 

F. THAT bus stops be retained on: 

- westbound Pender Street at Gore Avenue 
westbound Pender Street at Main Street 
southbound Gore Avenue at Keefer Street 
southbound Main Street at Keefer Street 
northbound Main Street at Keefer Street 
northbound Columbia Street at Pender Street 
southbound Carrall Street at Hastings Street 

Appearing before the Committee on this matter were Mr. J.H. 
Daley and Mr. B. Bedford, Amalgamated Transit Union, Local 101-134? 
Mr. V. Sharman, B.C. Hydro Tran ^ortation Division, and a 
delegation representing Pender Street merchants and the Chinese 
Historic Area Planning Committee. 

Mr. Daley advised the Union had not been aware of the 
City/Hydro discussions relating to the Chinatown transit routes 
and hoped it would not be excluded from any future discussions 
on transit changes. The Union was particularly concerned about 
the situation that would occur when Pender Street became two-way 
between Carrall and Main. Experience some years ago had shown 
that if on-street parking was permitted, buses could not negotiate 
the two-way traffic on Pender Street without congestion and delays. 
To revert to this system would be a backward step. The Union 
felt that a second look should be given to on-street parking 
between Carrall and Gore - it was not necessary and it did not 
benefit the merchants that much. 

Mr. Daley also expressed concecn about the removal of the 
bus stop from Pender westbound on C<)lumbia and noted buses would 
have difficulty negotiating turns in the area particularly on 
Columbia at Pender and Keefer and at Main and Keefer. The Union 
felt certain routes could be diverted from the area, including the 
Burnaby/New Westminster Fastbuses, which could be routed via 
Columbia/Keef er/Main . 

Mr. Sharman stated Hydro shared the Union's concern regarding 
on-street parking in this area, and in a letter to the City 
Engineer in 1978, had requested a "No Stopping Any Time" zone on 
Pender between Carrall and Gore. The suggestion for re-routing 
the Fastbuses required investigation from the service point of 
view. 

The Chairman commented that completion of the links in the 
downtown ring-road system would bring substantial relief to 
traffic pressures particularly in Chinatown. 

Mr. D. Rudberg, Assistant City Engineer, Traffic Division, 
advised the proposed transit changes should be viewed in the 
context of the downtown transportation plan, which would 
de-emphasize the role of Pender as a major transportation corridor. 
Because Pender served businesses in the area, it was felt parking 
should be permitted. 
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Clause 1 continued 

Mr. R. Young presented a brief (on file ) on behalf of the 
Chinese Historic Area Planning Committee, supporting the 
retention of on-street parking in the three blocks comprising 
the 00-200 blocks East Pender. Mr. Young pointed out there was 
a serious shortage of parking in the area and as yet no other 
off-street parking facilities had been deve toped to provide 
relief to affected businesses. Alternate use of Keefer Street 
should be seriously reconsidered if traffic congestion on Pender 
was unacceptable to Hydro. The 200 Block, as the centre of 
community oriented grocery shopping activities, was dependent on 
the existing, easily accessible on-street parking, and with only 
one bus route using the bJock, there appeared no justification 
for parking removal at this location. 

Mr. T. Mah, Chinese Benevolent Association, Mr. Chow, 
Mr. Goldberg, and Mr. M. Kemble, Chinatown Planner, also addressed 
the Committee in support of on-street parking. They urged the 
proposed transit changes be introduced on a six-month trial basis 
for evaluation and further report to Council. 

The City Engineer noted the problem of parking in Chinatown 
had been before the Committee many times and some three years ago 
construction of a public garage had been recommended. The City 
was now negotiating for a site an d it was anticipated definite 
action would be forthcoming shortly. 

Mr. Rudberg advised the proposed changes, if approved, would 
be evaluated and a report brought back to the Committee in 
approximately six months. If there was a major breakdown or 
severe congestion became apparent, he would report back sooner. 

Members of the Committee noted consu Itation and input was 
vital in an issue such as that under discussion. The Union 
should not have been excluded and it was hoped such a situation 
would not occur again. 

RECOMMENDED 

1. THAT the City Engineer be instructe d to meet with 
Hydro and the Amalgamated Transit Union to discuss 
details of the transit changes outlined in the 
Manager's Report dated November?, 1979, for report 
back to Council when the following recommendations 
will be further considered: 

B. THAT the transit services be re-routed as shown in 
F*igure 2, containe d in the City Manager's Report dated 
November 7, 1979. 

C. THAT the following streets be cancelled as transit 
routes : 

the Pender/Keefer Diversion 

Kffifer Street from Main Street to Gore Avenue 

D. THAT bus stops be established on: 

westbound Keefer Street at Main Street 
eastbound Pender Street at Carrall Street 
eastbound Pender Street at Main Street 
westbound Pender Street at Carrall Street 
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Clause 1 continued 


E. THAT bus stops be cancelled on: 

- westbound Pender Street at Columbia Street 

eastbound Pender/Keef er Diversion at Carrall Street 
eastbound Keefer Street at Main Street 

F. THAT bus stops be retained on: 

westbound Pender Street at Gore Avenue 

westbound Pender Street at Main Street 

southbound Gore Avenue at Keefer Street 

southbound Main Street at Keefer Street 

northbound Main Street at Keefer Street 

northbound Columbia Street at Pender Street 

southbound Carrall Street at Hastings Street 

2. THAT any future proposed tranj;it changes be autome tically 
referred to the A.T.U. for comment. 


* * * * * 
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MANAGER'S REPORT 

DATE December 5, 1979 

TO: Vancouver City Council 

SUBJECT: Taylor/Pender Connector - Meeting with 
Amalgamated Transit Union 

CLASSIFICATION: INFORMATION 

The City Engineer reports as follows: 
" INTRODUCTION 

In a Manager's Report dated November 7, 1979, the City Engineer reported on transit 
matters arising from changes previously approved for the Pender/Keefer/Chinese 
Cultural Centre area. The prior approvals include the closure of the Pender/ 
Keefer Diversion, the reverting of Pender and Keefer back to two-way operation 
and the development of the Taylor/Pender Connector. The Standing Committee on 
Transportation approved the recommendations of the City Engineer relating to 
bus route and stop modifications to accommodate the roadway changes. 


DEL fo" 


On November 27, 1979, when considering the minutes of the Standing Committee on 
Transportation, City Council referred the transit related recommendations of the 
Manager's Report of November 7, 1979 back to the Transportation Committee so that 
the Amalgamated Transit Union could address the Committee at that time. 

On November 29, 1979, the Amalgamated Transit Union addressed the Transportation 
Committee and relayed their concerns related to the proposed transit changes 
around the Pender/Keefer area. The Committee suggested that the Union meet 
with the Engineering Department and B.C. Hydro prior to Council's meeting on 
December 11. At this time, the matter would be reviewed by Council and the 
recommendations originally approved by the Transportation Committee on November 22 
dealing with transit changes would be dealt with. 

The Amalgamated Transit Union, Engineering Department and B.C. Hydro met on 
December 3, 1979 to discuss proposed transit changes in the Pender/Keefer area 
and the purpose of this report is to inform Council of the results of this 
meeting. 


MEETING WITH THE AMALGAMATED TRANSIT UNION 


A meeting was held on Monday, December 3, 1979 between members of the Engineering 
Department, Amalgamated Transit Union and B.C. Hydro. 

The Union and B.C. Hydro representatives both pointed out they are concerned 
about delays to transit resulting from: 

- the retention of parking on Pender between Carrall and Main, and on Columbia 
between Pender and Keefer; 

- difficulties in turning at Columbia and Pender, Columbia and Keefer, and Main 
and Keefer. 

Staff reviewed the 2-year process whereby the design of Pender and Keefer was 
developed to accommodate transit. Specific measures developed with B.C. Hydro 
include Iho following: 

,1 . Street design measures to ensure future flexibility I o accommodate transit; 

b. Improved corner radii to facilitate turning movements; 

c. Traffic signal adjustments (pedestrian delays, advance left turn arrows); 

d. Parking restrictions and corner clearances. 

The merchants and business representatives in the Chinatown area were consulted 
during this process . 
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Tht' primary concern of the ATU represt'ntatives was the on-street parking .-n 


Pender Slreet which, at present, is to be allowed during the P.M. peak hour. 
It was noted that this is consistent with the role of Pender Street as defined 
in the Downtown Transportation Plan. Pender Street is to be downgraded to a 
local community street and its role is to be replaced by the Taylor/Pender 
Connector and South Bypass. The Connector will be in operation before the 
street changes in Chinatown and staff are pursuing the remaining uncompleted 
portions of the South Bypass . 

It was further noted that City staff and B.C. Hydro would closely monitor the 
bus operations on Pender and Keefer. If congestion or other problems develop, 
further changes in traffic regulations would be instituted by the City Engineer. 
It is intended, however, that on-street parking would remain and conditions 
would be monitored and reported to Council in six months. However, if severe 
congestion occurs which results in significant delays to transit, the need for 
extensive street parking prohibitions would be reported to Council as soon as 
possible . 

The ATU indicated that they would review the matter and may take the opportunity 
to address Council at its December 11 meeting." 

The City Manager submits the above report of I he City Engineer for INFORMATION. 
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L. J 

Regular Couucil, February 16. 1971 20 

MOTIONS (cont'd) 

Special Annual Assessment: 
Local Improvements (cont'd) 

AND WHEREAS Council may grant such releif pursuant to 
the powers contained in Section 67 of the Local Improvement 
Procedure By-law; 

BE IT THEREFORE RESOLVED that for the foregoing reasons 
the Council, by not less than two- thirds of all of its members, 
hereby deems and declares that the "business properties on the 
East side of Eraser Street between Durward Avenue and 41st 
Avenue" and hereinafter more particularly described, would be 
unjustly affected by being specially assessed for the existing 
curb fronting on those properties and that the special annual 
assessment be reduced as follows: 

Description of Real Property From, To 

Pavement Pavement 


Lot 

Block 

D.L 



8s Curbs 

Only 

1-4 

2 

3 91 

& 

3 92 

$253.41 

$135.97 

1 Amd . 

1 

666 



61 .11 

32.79 

2 Amd. 

1 

666 



66.35 

35.60 

3 

1 

666 

) 


254.64 

136.33 

4-6 

2-4 

666 

) 




7 

2-4 

666 



63.66 

34.16 

8 

2-4 

666 



63.66 

34.15 

9 

2-4 

666 



63.66 

34.16 

10 - 12 

2-4 

666 



190.98 

102.47 

1 

5 & 6 

666 



91 .60 

49.15 

2 & 3 

5 & 6 

666 



251 .38 

134.88 

5 

1 

667 



60.45 

32.44 

6 Amd. & 8 Amd. 

1 

667 



181.36 

97.31 

1-4 

6 

667 



241 .82 

129.75 

5-8 

6 

667 



241 .82 

129.75 

H 

1 

668 


670 

283. 57 

152.15 


such reduced special assessments to be paid annually for a 
period of fifteen years; and the Collector of Taxes is hereby 
directed to enter on the tax roll against each of the said 
lots hereinbefore described the amount of the reduced special 
assessment, commencing in the year 1971. 

- CARRIED BY THE 
REQUIRED MAJORITY 

4. Transportation Corridor: 
Champlain Heights 


On February 12th, Notice was given of the following 
motion, seconded this day by Alderman Calder and as changed 
by agreement of Council : 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Calder, 

THAT, given that the Greater Vancouver Regional District 
'suggested public transportation system' includes major upgrading 
of Boundary Road between Highway 401 and S.E. Marine Drive; 

BE IT RESOLVED THAT the Planning and Engineering Depart- 
ments report on what steps would be necessary to reserve a 
transport corridor in the Champlain Heights area. 


- CARRIED 
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MANAGER'S REPORT, DECEMBER 7, 1979 (WORKS: A-1 - 1) 


WORKS AND UTILITY MATTERS 

RECOMMENDATIONS 


1. Closure of Lane West of Findlay Street South of 16th Avenue - Blocks G,H,I and J, 
District Lot 753 - Proposed Croatian Corr^n'.unity Centre Site 

The City Engineer reports as follows: 

"On May 29, 1979, Council approved the sale of a site south of 16th Avenue between 
Commercial Drive and Findlay Street for development of a Croatian CuUural Centre. 
The site presently includes several parcels of land and an intervening lane. 

One of the conditions of sale was that the lane be closed and consolidated with 
the adjacent City lands and a new lane outlet be dedicated to the satisfaction 
of the City Engineer. 

It is therefore recommended that all that portion of lane shown hatched on 
Plan LF 9386 be closed and stopped up subject to the following conditions: 

(a) The closed lane be consolidated with the abutting lands to form one parcel. 

(b) A lane outlet be dedicated as shown shaded on Plan LF 9386. 

(c) The cost of construction of the new lane outlet, estimated at $25 000, ^nd the 
cost of cutting off or relocatina any existing utilities be to the account 

of the purchaser of the site." 

The City Manager RECOMMENDS that the foregoinc recommendation of the City Enqineer 
be approved. 


2, Lighting Local Improvement - Reduction in Scope - Chestnut Street - Cornwall to 
1st Avenue 


The City Engineer reports as follows: 

"The street lighting local improvement project on Chestnut Street from Cornwall 
Avenue to 1st Avenue approved by Council at the Court of Revision on Fc^hruary 8, 1979, 
cdririot be completed as advanced, Linhtinq projects for the 1979 Tourt were selected 
in 1978; in the intervening period tho section from Cornwall Avenue to York Avenue 
was leased to owners of Block 197. The leased area of this street is now used for 
parking and is not open to through traffic. 

To include the portion of lighting that has b'?en completed on the Tax Roll, the 
original project must be formally reduced in scope by Council. 

The total cost of this project is to be reduced from $5 873 to $3 368; the City's 
share from $4 039 to $2 459; the Property Owners' share from $1 834 to $909. 

The City Engineer recommends that Item #2 of Schedule 454, Street Lighting on 
Chestnut Street from Cornwall Avenue to 1st Avenue, be reduced in scope to extend 
only from the north side of York Avenue to the north side of 1st Avenue." 

The City Manager RECOMMENDS that the foregoinn recommendation of the City Engineer be 
approved. 


3. Bicycle Path - 

Fourth Avenue Project 

The Superintendent of Parks and the City Engi-ieer report as follows: 

"Council approved a Transportation Committee Report of October 5, 1978, which 
described the street improvements in the vicinity of Jericho Park. One of 
the features of the plan for Fourth Avenue wa', a bicycle path on the north 
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MANAGER'S REPORT, DECEMBER 7, 1979 (WORKS: A-1 - 2) 

Clause No. 3 cont'd : 

side. The report stated ... 'That cycle path is seen as meetincj d coniinuLer 
need as opposed to the recreational facilities presently contained within 
Jericho Park This report deals with the location, design and cost 

estimates for this path. A diagram showing location is attached. 

The attached budget analysis reviews three alternative surfacing techniques - 
limestone screenings, asphalt or exposed aggregate for three different widths 
of paths. Current standards for commuter routes, which have bicycle traffic, 
indicate that each bike lane requires .84 metres. A path width of 1.85 metres 
(approx. 6 ft.) would, therefore, allow enough room for two bicyclists or 
pedestrians to pass each other by without interference. A path width of 1.85 
metres is, in this situation, considered adequate in that it is a convenience 
route and that there is a major 10' wide path running in a parallel direction 
existing further north in the park. A review of paths currently existing within 
the parks system indicates that the use of limestone screenings is a desirable 
surfacing material in that it reflects a softer image for the path and requires 
significantly less maintenance than asphalt. Paths which are located within 
groves of trees are subject to root heaving and when limestone is used, repairs 
to the path require minimal disruption and little time. 

The bicycle path as per the above is estimated to cost $15 800. Since it is a 
feature beyond what was originally expected when the 5-year plan was prepared, 
funds are requested from 1979 Supplementary Capital. The Director of Finance 
states that approximately $20 000 is available in 1979 Supplementary Capital. 
Maintenance is expected to be minor and will be covered in the Park Board 
Revenue budget request for maintenance of parks. 

The Superintendent of Parks and the City Engineer recommend that a 1.85 metre 
limestone screenings path be installed, as per attached plan, to a maximum 
length of 610 metres, at a cost not to exceed $15 800 from 1979 Supplementary 
Capital ." 

The City Manager RECOMMENDS that the above recommendation of the Superintendent 
of Parks and the City Engineer be approved. 


4. Tender No. 35-79-07 - 

55 kW Tractor Hoe-loaders 

The City Engineer and Purchasing Agent report as follows: 

"Tenders for the above were opened on November 5, 1979, and referred to the 
City Engineer and Purchasing Agent for report. 

A copy of the tabulation is on file in the Purchasing Agent's Office. 

Funds for this purchase are provided in the Equipment Plant Replacement Account. 

Tenders were called for the supply of two sideshift backhoes. An option for the 
deletion of the multipurpose buckets was called for in the event that the buckets 
now used by the City could be economically adapted to the new machines. Three bids 
were received. The 4% Provincial Sales Tax is in addition to all prices shown. 

Avenue Farm Machinery submitted the low bid at $28 170 each ($42 430 each less 
a trade-in allowance of $14 260). This machine does not meet specifications 
because a sideshift backhoe was not offered. 

Bid No. 2 from Finning Tractor & Equipment Ltd. for one only used machine at 
$28 200 ($35 700 less $7500 trade-in) does not meet specifications because a 
multi-purpose loader bucket was not offered as specified, and the cost of 
adapting the City-owned multi-purpose bucket would increase the cost of this 
used machine to that of the new machines offered by Finning Tractor. 

Finning Tractor also offered a 4 year service contract at a rate of $3.40 per 
machine hour. We consider that this offer represents good value and are 
recommending its acceptance. 
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Clause No. 4 cont'd : 

RECOMMENDATION 

We recommend acceptance of the lowest bid to meet specifications, submitted by 
Finning Tractor & Equipment Ltd. for: 

(a) Two JCB Model 3D Tractor-Hoe-Loaders at a price of $62 000 ($38 580 each 
less $1080 each for deletion of the loader bucket less trade-ins of 
$5500 and $7500). 

(b) A four year service contract with a total estimated cost of $46 000 for 
the two machines. " 

The City Manager RECOMMENDS that the above recommendation of the City Engineer 
and Purchasing Agent be approved. 


5. Local Improvement on the 'Initiative Principle' 
and by 'Petition' 

The Deputy City Engineer reports as follows: 

" FIRST STEP 
General 

As required by the Local Improvement Procedure By-law projects for: 

Light Standards 
Lane Lighting 

as shown on the schedule dated November 29, 1979 (on file in the City Clerk's 
Office), are advanced to Council on the 'Initiative Principle' and by 'Petition'. 

Information on Projects 

A. Initiative Projects 

(a) Lane Lighting Projects 

Projects in this group have been selected on the recommendation 
of the Police Department and are being advanced on the initiative 
principle in accordance with the Council resolution of May 15, 1979. 

(b) Light Standard Projects 

Less than 4% of the City's streets are without lighting. Eight 
projects are proposed for local streets not previously lighted. 

B. Petition Projects 

Petitions, sufficiently signed by the abutting Property Owners, have 
been received by the City Clerk for two lane lighting projects. 

Capital Funds 

Funds for the City's share of these projects is available in the 1979 Street 
Lighting Capital Budget." 

The Director of Finance reports as follows: 
"SECOND STEP 

In accordance with the provisions of the Local Improvement Procedure By-law, I 
am submitting the Deputy City Engineer's Report dated November 29, 1979. 

The estimated total cost of these improvements is $304 727 and the City's share 
of the cost if $46 111. I have to report that the necessary financial 
arrangements can be made to carry out this work." 
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(WORKS: A-1 - 4) 


Clause No. 5 cont'd: 


The City Manager has decided that it is desirable to undertake the projects 
referred to and RECOMMENDS THAT: 

a) The reports of the Deputy City Engineer and the Director of Finance be 
adopted together with the details of the Second Step report on file 
in the City Clerk's Office. 

(b) The City-owned parcels shown on the list attached to the detailed 
Second Step Report for the Local Improvement Projects be declared 
assessable. 

(c) The lanes shown on the schedule dated November 29, 1979 for 
initiative projects be designated as 'thoroughfares' for the purpose 
of Part II of the Local Improvement Procedure By-law. 

(d) The Court of Revision for the projects listed in the schedule 
dated November 29, 1979, be held at 7:30 p.m., Thursday, February 21, 
1980. 

('Initiative' requires the approval of two-thirds of those present.) 


FOR COUim ACTiON SEE PAGE(S) kJ£. 


'667 
A"2 I 


MANAGER'S REPORT, December 7 , 1979 (SOCIAL: A-2 - 1) 


SOCIAL SERVICE AND HEALTH MATTERS 


CONSIDERATION 

1. Manhattan Apartments, 784 Thurlow 

The Director of Social Planning reports: 
ti PURPOSE 

The purpose of this report is to request financial support from City Council 
in the amount of $100,000.00 by way of a grant or loan to enable the 
Manhattan Co-operative Housing Association to lease and renovate the 
44 unit (34 two bedroom and 10 one bedroom) Manhattan Apartments from its 
owner. An NHA insured mortgage ($1,484,000) and a RRAP grant ($172,000) 
provide 93.3% of the capital required. The City is requested to provide 
6.7% of the capital funding. 

BACKGROUND 

Members of City Council and staff from several City departments have been 
involved since 1975 in attempts to prevent demolition, buy or save the 
Manhattan by one means or another. Please refer to Appendix A entitled 
'Some Reasons Why the Manhattan Needs to be Saved' and to Appendix B 
entitled 'Chronological Review of City Council and City Staff Involvement' 
in this project over the past four years, Many citizens and organizations 
have also expressed their support publicly for preservation of the Manhattan 
Apartments. CMHC has given approval in principle for this project under the 
Non Profit Co-op Program. 

CAPITAL REQUIRED 

The following financial information has been supplied by CMHC and is 
concurred in by the Manhattan Housing Co-operative. 

Acquisition (prepaid lease) $650,000 (30 year minimum) 

Renovations 862,000 
Soft costs (Interest, Consultants fees etc,) 244,000 


TOTAL PROJECT COST: $1,756,000 


NHA insured mortgage $1,484,000 
RRAP grant 172,000 


1,656,000 

BALANCE REQUESTED FROM CITY 100,000 


CMHC SUBSIDY ASSISTANCE 

Total annual Federal assistance $162,000.00 

This assistance is applied, first, to reduce economic rent to the low end of 
market, estimated to be $290,00 per month. The remaining assistance can be 
used as an additional subsidy for low income residents to reduce rents to 
25% of income. This second level of assistance is 'income tested'. 

The first level of assistance remains constant for 3 years, after which it 
is gradually withdrawn. As it is phased out, the assistance automatically 
becomes available for the second level of assistance, i.e, income-tested 
assistance for low income people, 

Under the CMHC Non-profit Co-op program, the co-op is required to fill a 
minimum of 15% of the units (i,e. 7 units) with low income people receiving 
income-tested assistance. The Director of Social Planning prefers that a 
greater number of units be reserved for low income tenants. 


Continued . . 


€63 


MANAGER'S REPORT, December 7, 1979 (SOCIAL: A-2 - 2) 


Clause No. 1 Continued 

FINANCING OPTIONS FOR COUNCIL'S CONSIDERATION 

a) No Assistance 

b) $100,000 grant 

c) $100,000 loan repaid at 13% interest amortized over 25 years with 

equal monthly repayments of $25 per unit per month with the interest 
rate to be adjusted after one year and every three years thereafter. 

d) $100,000 loan with no interest charged or repayments made during 

first 5 years. This involves a graduated repayment plan with a 
few years of escalating payments after year five and a levelling 
off in year twelve, 

IMPLICATIONS OF OPTIONS b, c and d ABOVE 

Option b ($100,000 grant) and Option c ($100,000 equal repayment loan) 
require the same monthly rents to be paid and result in the same annual 
dollar and percentage increases in rent. However Option b has one 
important difference. It provides more funds to subsidize low income 
tenants. As a result. Option b provides 14 suites in the Manhattan for 
low income tenants while Option c provides only 7 suites for low income 
tenants. Please refer to Table I in Appendix C for more details on 
Options b and c. 

Option d requires the same monthly rents, annual dollar and percentage 
rent increases as Options b and c for the first five years. From years 
6 to 11 the rents escalate and by year 12 they begin to level off. 
Option d, like Option b, provides 14 suites for low income tenants. 
Please see Table II in Appendix C for more details on Option d, 

COMMENTS OF THE DIRECTOR OF FINANCE 

A grant (Recommendation A below) is not necessary in order to accomplish 
the objectives put forth in this report, even the doubling of the low- 
income component from seven units to fourteen units. The Director of 
Finance prefers Option c (Recommendation C) , however, if Council does 
wish to double the low-income units to fourteen the Director of Finance 
then prefers Option d, being the loan with no interest or re-payments 
made during the first five years (Recommendation B), recognizing that 
this costs the City approximately $65,000 to $70,000 but does result in 
repayment of the loan eventually. 

COMMENTS OF CMHC AND MANHATTAN HOUSING CO-OPERATIVE 

The first preference of CMHC and the Manhattan Housing Co-operative is 
Recommendation A below (Option b above). Their second preference is 
Recommendation R (Option d). Both state that Racommendation C (option c) 
will restrict their ability to provide housing for low income tenants. 

RECOMMENDATIONS 

The Director of Social Planning recommends that: 

A. Council approve a grant of $100,000 to the Manhattan Housing Co-operative 
Association for the purchase of the Manhattan Apartments at 784 Thurlow 
Street, Vancouver, subject to an agreement with the Co-operative to 
ensure the continuing provision of 14 low income suites. 

If Recommendation A is not approved: 

B. Council approve a loan of $100,000 to the Manhattan Housing Co-operative 
Association with no interest charged or repayments due during the first 
five years. The interest rate commencing in year six to reflect the 
then prevailing mortgage rates, as determined by the Director of Finance. 
The loan should be secured by a second mortgage against the lease, 
including a provision to ensure the continuing existence of 14 low 
income suites. 


Continued 
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Clause No. 1 Continued 
If neither Recommendation lA nor B is approved: 

C. Council approve an equal payment loan of $100,000 to the Manhattan 
Housing Co-operative Association to be amortized over a period of 

25 years. The first year's interest rate to be 13%, with the interest 
reviewed at the end of the first year and at three-year intervals 
thereafter. The loan to be secured by a second mortgage against 
the lease. This provides 7 units for low income tenants, 

D. Either grant or loan approved by Council to be conditional upon 
other funds being obtained by an NHA insured mortgage of 
$1,484,000 and an RRAP grant of $172,000, as well as the offer 
of a prepaid lease in the amount of $650,000 being accepted by 
the owner. 

E. If a loan is approved the second mortgage registered against the 
lease is to be to the satisfaction of the Director of Legal 
Services and the Director of Finance, 

F. For either grant or loan, the source of funds to be the 
City of Vancouver Public Housing Fund. 


CITY MANAGER'S COMMENTS 

The City Manager notes that a grant is not required to provide 14 low 
income suites in the Manhattan; this is achieved by interest 
forgiveness for the first five years of a loan (Reconimendation B). 
On this basis. City participation in the Manhattan seems a cost 
effective way for the City to partake in the provision of low income 
housing. 

Therefore, in submitting the above report for consideration, the City 
Manager suggests that if Council decides to support the project, only 
the two loan options "c" and "d" be considered (Recommendations B and 
C). 


INFORMATION 

2. History and Progress Repo rt - 
Gypsy Moth in Kitsilano 

The City Manager reports as follows: 
HISTORY 

Eggs of the Gypsy Moth were inadvertently introduced into the 
Kitsilano area in December .1977 and escaped detection. Following 
the summer of 1978, when male adult Gypsy Moths were found in insect 
traps, a detailed egg search of the Kitsilano district located 
35 egg masses . 

The Vancouver Health Department was notified by the Federal Depart- 
ment of Agriculture towards the end of 1978 by telephone that a 
Gypsy Moth infestation had been found in Kitsilano and the Depart- 
ment of Agriculture was currently discussing an abatement program 
for the area. They stated that they were considering an aerial 
spray program of the area bounded by English Bay and Broadway, 
Arbutus to Trutch, but had no firm plans. The Health Department 
requested that when plans were finalized the City of Vancouver were 
to be given adequate advance notice to assess both the pesticide 
to be used and the method of application. 


Continued 
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Clause No. 2 Continued 

In February 1979, a daily newspaper carried a story claiming a 
large area of Kitsilano was to be sprayed with Dimilin from the 
air. An immediate outcry arose from the residents of Kitsilano 
and also from those of other neighbourhoods in the City. On 
February 15, 1979, the Federal Department of Agriculture withdrew 
their application for a permit to apply Dimilin from the Pesticide 
Committee, Ministry of Agriculture, B.C. Agriculture Canada planned 
to replace the Dimilin program with a mandatory Carbaryi spray 
program to all properties within a 44-biock area (English Bay to 
4th Avenue and Arbutus to Bayswater inclusive.) 

Following this announcement. City Council became involved in an 
extensive series of meetings, with participation by the public 
and Federal and Provincial officials. A task force was created 
under the City Manager, including representatives of the community, 
environmental groups, and the three levels of government. This 
group proposed an action program, which was approved by Council. 
However, when the spray program began, the spray trucks were ob- 
structed and unable to work. Following staff negotiations with 
Greenpeace representatives. Council subsequently approved a program 
which was acceptable to Greenpeace. More detailed history 
(Appendix 1) and the staff -Greenpeace working document (Appendix 2) 
are attached. 

A combined Carbaryi and insecticidal 3oap spray program was suc- 
cessfully carried out by Agriculture Canada and the City between 
June 1 and June 14, in blocks 1-13 and blocks 23 - 26, as per 
attached map (Appendix 3). (Blocks 7 and 8, insecticidal soap only). 


PRESENT STATUS 

During the summer, no male Gypsy Moths were found in the pheromone 

traps and the Gypsy Moth Action Plan is now being followed. 

(This Plan is attached - Appendix 4) . We can be hopeful 

that the problem arising out of this infestation has been dealt with. 

The Subcommittee of the B.C. Plant Protection Advisory Council has 
invited a City representative to attend its future meetings on 
this matter. Mr. C. Man, Park Board, and Mr. D. Morgan, Health, 
will attend these meetings to represent the City of Vancouver. 

An egg search will be carried out in the area sprayed and in the 
spring a larvae search will be carried out by the Department of 
Agriculture. The City of Vancouver will be asked to provide a 
special trash pickup this fall and again next spring. A new film 
has been prepared on the habits of the Gypsy Moth and it is planned 
that this will be shown to the public next spring. 


COSTS TO THE CITY 

The majority of the cost involved regular staff time from Health, 
Park Board, and Police, and amount to $15,000 - $20,000 on inspec- 
tion, surveys. Police involvement, special refuse pickup, etc. 
Specific out-of-pocket costs paid by the City include soap spray 
charges, and some nominal printing and signing costs totalling in 
the order of $5,500. 

RECOVERIES 

1) Agriculture Canada is prepared to pay the following towards 
the City's cost of the Gypsy Moth program: 

50% respecting signage and printing, $165 and $50 respectively, 
and the full cost of the resident survey listed as $1,470, for 
a total of $1,685. 
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Clause No. 2 Continued 


2) Environment Canada contributed ?4,350 towards the City of 
Vancouver cost of the insecticidal soap program; $1,859 to be 
spent to pay for a student attached to the Health Department 
to assess the results of the insecticidal soap program and 
report to Environment Canada; and $2,490 towards the cost 

of the materials for the program. 

3) The Provincial Ministry of Agriculture to date has not contri- 
buted to the City of Vancouver's costs incurred in the Gypsy 
Moth program. 

At this point, the City will be out of pocket only some $1,400 
relative to the program. However, the routine programs of the 
Environmental Health Division suffered measurably due to the 
great deal of time spent by inspectors and administration personnel 
on the Gypsy Moth spraying program. 

It is fair to say that without the extensive mediating and moder- 
ating role of City Council and the related efforts of City and 
Park Board staff, it would not have been possible to carry out any 
spray program without major confrontations between citizens and 
government. 

The City Manager submits the foregoing report for the INFORMATION 
of Council. 


FOR COUNCIL ACTION SEE PAGE(S)....M 
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BUILDING AND PLANNING MATTERS 


RECOMMENDATION 

1. 580 Burrard Street (YWCA) Building 

Development Permit Application #852 78 

The Director of Planning reports as follows: 

"This report refers to Section 6(11) of the Downtown District Schedule 
whereby the Development Permit Board may authorize increases in the 
Floor Space Ratio of buildings, subject to prior approval by City 
Council where social and recreational facilities are provided. 

The Development Permit Application #85278 has been filed on behalf 
of the YWCA to construct additions to the existing building at 
580 Burrard Street. The additions will include social and 
recreational facilities and enlargement of the existing dining 
facilities. 

The total area of the building, including the proposed addition would 
be 10 772 (115,953 ft. 2). The request is that 89 m^ (953 ft. 2) of 
this area be considered under the special bonussing provisions. 
Section 6(11) of the Downtown Official Development Plan, which deals 
with special provision for bonusses where social and recreational 
facilities are provided states: 

"Where a need for any public, social, or recreational 
facility has been demonstrated to the satisfaction of 
the Development Permit Board, the Board may authorize 
for any building which includes one or more of such 
facilities, an increase in the permitted floor space 
ratio or density of a building, subject to prior 
approval by City Council. In determining the 
increase in floor area or density that may be 
authorized, the Development Permit Board shall 
consider: 

(a) the construction cost of the facility; 

(b) any costs to the developer of continuing 
maintenance required for the facility; 

(c) the rental value of the Increased floor 
area; 

(d) the value of any authorized relaxation 
or other restrictions. 

If appropriate, such facility shall be preserved to 
the public domain by way of a registered agreement 
and operated by the City or its delegates." 

Because the total building is a social and recreational facility, it 
is considered that it sufficiently meets the criteria to warrant the 
bonus of 89 m^ (953 ft. 2). 

The Development Permit Board at its meeting of November 13, 1979, 
resolved: 

This application is to be first referred to City Council 
for consideration, noting that the Development Permit 
Board is unanimous in its recommendation to approve the 
requested additions as indicated on submitted plans." 


The City Manager RECOMMENDS that the foregoing recommendation of the Development 
Permit Board be approved. 
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Regular Council, February 16, 1971 

ENQUIRIES AND OTHER MATTERS 


21 


Alderman Phillips - 
Christ Church 
Cathedral Property 


referred to a newspaper article as a 
result of consideration being given to 
redevelopment on the Christ Church 
Cathedral property, Burrard and Georgia 
Streets, The Alderman stated the 
article referred to the new development 
which would include commercial develop- 
ment would be tax free. The enquiry 
was made, therefore, of what the 
position would be. 

Commissioner Ryan explained the policy 
in respect of taxes applicable to 
churches and stated that certain 
peculiarities in respect of this pro- 
posed development may require some 
clarification. 


Alderman Phillips felt that the church 
authorities should be made to realize 
that any revenue portion of the develop- 
ment would not be tax free. 


Alderman Rankin - referred to the By-law passed regulating 

Popcorn Vendors peddlers' and vendors' operations on 

the City streets and difficulties certain 
popcorn vendors were having department- 
ally in order to obtain permission to 
continue their business. His Worship 
advised he would look into the matter 
and report by next Tuesday, 


Alderman Calder - 
Sale of One-family 
Residences with Illegal 
Suites 


cited an example of a sale of a one- 
family residence with an illegal suite 
but the information given to the 
purchaser was that the suite was legal, 
The new purchaser, therefore, later 
encountered difficulties in respect 
of this illegal accommodation. The 
Alderman enquired if there was some 
way in which the cooperation of the 
Real Estate Board could be obtained 
in an endeavour to prevent such 
occurrences , 


It was pointed out by other members of 
Council that efforts made in the past 
to control this matter had not been 
successful , 


Alderman Sweeney - enquired as to what action the City 

Isy's Supper Club could take to prevent Isy's Supper 

1136 West Georgia St . Club from displaying the typo of 

advertising pictures which are being 
shown outside of their premises at 
1136 West Georgia Street, 


His Worship the Mayor directed the 
Board of Administration report directly 
to Alderman Sweeney on the matter. 
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2. Grandview-Woodland N.I. P. - 
Two Year Progress Report 


The Director of Planning reports as follows: 
"I . Introduction 

On July 12, 1977 City Council approved the Grandview-Woodland N.I. P. Concept 
Plan which includes allocations for improvements to schools, parks, social 
services, non-profit housing, streets and further projects to be identified 
during the implementation of the program. 

The purpose of this report is to inform Council of the progress made over the 
first two years of the implementation of this plan and to outline the work to 
be done in completing the program during the third year. 

II . Progress on Completion 

Implementation reports to Council during the first two years of this program 
and up to this report have resulted in the appropriation of over 80% of the 
available funds. While most projects outlined in the original Concept Plan have 
been reported to Council and their implementation undertaken, those remaining 
will be reported for Council's consideration early in 1980. The majority 

of funds remaining, therefore, will be recommended for expenditure on projects 
identified during the Implementation Stage or noted in the Concept Plan as being 
insufficiently developed at that stage to allow for a specific allocation. The 
degree of completion of these Concept Plan recommendations varies according to 
project categories as described below. 

The Concept Plan notes that "Wherever possible, N.I. P. funds should be used as 
'seed money' to attract funds for needed neighbourhood improvements from other 
sources and programs." In keeping with this objective, a total of $234,422.00 
has been committed to date from other sources of funding to projects recommended 
by the Grandview-Woodland N.I. P. Committee (details, see Appendix IV). 

The Laura Secord gymnasium - the largest single project - is now nearing 
completion and the Commercial Drive beautif ication scheme is underway. While 
these represent the most visible individual projects, the many smaller pro- 
jects - playgrounds, running tracks, bocce courts; office improvements for 
social services; and the initiation of co-op housing - have all begun to make 
a collective impact upon the standard of living in the comnunity. 

III . Progress by Project Category 

Social Services : This category of projects received the highest priority for 
implementation due to the importance of such services in this particular neigh- 
bourhood. Accordingly, it is the first category in which all the projects identi- 
fied in the Concept Plan were completed . (See Funding Commitments by Project Category, 
Appendix I) 

Parks: Design plans have now been prepared for each of the five neighbourhood 
"parks listed in the Concept Plan. While implementation is underway on four of 
these now, the final plan for McSpadden has recently been reported to Council 
and implementation will begin in the spring of 1980. Field house improvements 
planned for Garden Park and Grandview Park field houses are the only park projects 
listed in the Concept Plan remaining in the planning phase. These will be re- 
ported for Council's consideration early in 1980. 

Street Improvements & Beautif ication : Each of the major items proposed in this 
section of the Concept Plan has now been reported for Council's consideration. 
The funding of projects recommended under this category has not required the 
full appropriation of the Concept Plan allocation. As shown in Appendix I 
this has made a total of $70,619 available for other potential utilities category 
projects, such as additional bus shelters, and also $1,597.46 for transfer to the 
Reserve/Future Proposals Account. 

The Beautif ication of Commercial Drive will be undertaken in two phases. The 
N.I. P. funded phase will occur this winter and the second phase next summer 
if property owners indicate their willingness to pay for a decorative sidewalk 
scheme in the core area. 
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Clause 2 continued 


I Schools: The largest portion (39%) of the Concept Plan allocations were set 
! aside for school improvements. While the majority of these projects in both 
j number and funding have been reported to Council and entered the implemen- 
tation stage, two community playground projects remain outstanding. Design 
work for one, the Macdonald School playground, is complete and expected to be 
presented for Council's consideration early in Januc'ry. A question of space 
involving a partial lane closure remains unsolved for the playground slated for 
Lord Nelson School. Resolution of this question is expected before the end of 
the year and should allow the design to be reported to Council early in 1980. 
Hourjing : 

The Concept Plan identified non profit f^ousing as a priority for the conmunitv. 

N.I. P. funding was used to purchase two properties which were a blight in the 
j community, demolish existing non rehabilitable housing, and provide bridging 
j financing for a co-op housing organization for the development of housing. The 
i co-op will develop housing on 4 or more sites - two sites of which will be 
' purchased from the City. 

I The development will form a "scattered co-op": several buildings on different 
sites owned and operated by the same co-operative. This retains the small scale 
which is characteristic of the neighbourhood. 

A N.I. P. funded architect and co-op organizer are now working with the more than 
20 co-op members for final C.M.H.C. co-op housing approval, so that the properties 
can be re-purchased by the co-op itself. When this happens, the money from the 
re-sale, according to N.I. P. guidelines, will return to the City to be re-spent 
in Grandview-Woodland (see Appendix III). 

IV. Future Proposals and Financial Consolidation 

The Concept Plan established this account to accommodate the financing of pro- 
posals not yet advanced enough in their development to be identified directly 
for funding at that time and to encourage continued community input by making 
new project ideas possible. 

Funding commitments totalling $144,262.54 have been made from the Future Proposals 
j account to date. $402,963.00 remain due to its initial allocation of $120,922 
< being augmented through the transfer of 1) funds not required to complete projects 

for which they were appropriated 2) funds remaining from the planning stage 

3) funds committed by the City to match freed up Federal/Provincial funds, and 

4) the allocation of $355,000 designated origina ly for the St. Francis gym project. 
(See Appendix I) . 

The abandon! iont of the St. Francis gym project, reported to Council on Dec. 12, 
197o, resulted in a very substantial increase in the scale of this reserve. 
Due partially to the nature of the project which had fallen through and also 
to separate concerns raised by N.I. P. Committee members, the Committee under- 
took the investigation of alternate forms of community buildings which might 
be developed primarily with these funds. The provision of space to accommodate 
various forms of community initiated functions is a major consideration of 
several projects currently being considered for recommendation to Council in 
the Spring of 1980. Should one or more of these projects not result in the 
appropriation of all remaining funds, the projects identified as secondary 
priority items during the Implementation Stage will be reconsidered for potential 
funding from the remaining budget. 

A clear financial picture is necessary in order to allow well informed 
recommendations to be developed for the use of these remaining funds. Since 
all remaining projects will arise as "future proposals" it is proposed at 
this time that remaining funds be consolidated in this account through the 
transfer of: 1) funds remaining in implementation accounts where projects 
are now complete, 2) funds remaining in Concept Plan budgets (memo accounts) 
not required for remaining Concept Plan projects, 3) surplus Administration 
funds. The exact transfers implied by this consolidation totalling $123,407.09 
are noted in appendix I and appendix II. 
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V . Complementary Program s 

Area Planning Program : This year saw the completion of Part I of the Grandview- 
Woodland Area Plan which was approved by Council on June 12. This covers basically 
the N.I. P. area: the single family, conversion and duplex zones of Grandview- 
Woodland. The four re-zonings recommended to implement most of the Plan policies 
were also approved at a Public Hearing on November 1. Further implementation 
work on Part I includes a traffic study by the Engineering Department and a park 
plan by the Park Board - with park development in the non-N.I.P. apartment areas 
to be considered for funding by the Community Services Contribution Program. Work 
is also underway on Part 2 of the Area Plan, Commercial Drive, in connection with 
the N. I . P. -funded Commercial Drive beautif ication . 


Residential R ehabi 1 itation Assis tance Program : While the past year has shown 

a further increase in the funds committed to home improvements under this program, 
the rate of obtaining funding commitments has declined. Continued promotion of the 
program has generated a steady flow of applications, however, the constraints of 
unchanged homeowner income guidelines has prevented many from being carried through 
to completion. 

The following figures summarize the status of this program to date: 

Applications Units $ 

Homeowners 175 175 581,654 

Landlords 45 106 442,844 

Total 220 281 1,024,498 

Home Repair Service : The Grandview-Woodland N.I. P. Committee has continued to 
sponsor a Canada Works funded home repair service throughout the second year of 
the N.I. P. implementation stage. During the summers this four person crew has 
been augmented by six Young Canada Works staff who have done mostly painting 
and yard clean-up. The overall effect has been to supplement the R.R.A.P. pro- 
gram in cases where the work needed was too minor or where the funds available 
did not cover everything. These programs also acted as a referral to the R.R.A.P. 
program in some cases. 

Recommendations : 

The Director of Planning recommends: 

A. That Council approve the consolidation of rtjmaining funds through the transfer 
to the Reserve/Future Proposals Account #89^/9408 of: 

1) $ 2,128.46 from Account #898/9404 (as outlined in Appendix I). 

2) $31,700.00 from Account #898/9405 (as outlined in Appendix I). 

3) $30,100.41 remaining in Implementation Account #866/6205; 866/6208; 
866/6209; 866/6214 (as detailed in Appendix II). 

4) $40,309.49 from surplus Administration funds remaining in this budget 
(as outlined in Appendix II). 


B. That Council submit the Two Year Progress Report to C.M.H.C. and the Provincial 
Department of Municipal Affairs and Housing for informaiion 


The City Manager RECOMMENDS that the above recommendations of the Director of 
Planning be approved. 
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3. Cedar Cottage N.I. P. - Surplus Funds for 

Construction of a Second Racquetball Court 
at Trout Lake Coimnunity Centre 

The Director of Planning reports as follows : 

"One of the top priorities of the Cedar Cottage Neighborhood Improve- 
ment Program was to improve the parks and recreational facilities in 
the community. In order to achieve this goal, many projects were 
planned and all are now fully completed. 

Since the initiation and implementation of this N.I. P. program, funds 
have been found surplus in the amount of $16,881.75. In keeping with 
the N.I. P. Concept Plan priorities, the Cedar Cottage N.I, P. Committee 
has indentified a second racquetball court as the highest priority use 
for these surplus funds. The Planning staff. Park Board staff and 
C.M.H.C. concur with this recommendation. 

The Park Board allocated $50,000 toward the second racquetball court 
in its 1979 Supplementary Capital Budget, and on December 3rd, 1979, 
allocated an additional $10,000 toward the project. With the 
$16,881.75 N.I. P. contribution, a total of $76,881.75 is available. 
It is recommended that the project costs be separated into two phases, 
as follows : 

Phase I - Estimated Cost - $16,881.75 (Source of Funding - Cedar 
Cottage N.I. P. Accounts) 

(a) Design 
Permits 

Tendering Costs $ 3,200.00 

(b) Excavation 
Footings 

Floor slab $13,681.75 

$16,881.75 

Phase II - Estimated Costs - $60,000.00 (Source of Funding - Park 
Board Accounts) 

(c) Carpentry 

Stucco and Drywall 
Heating and Ventilation 
Electrical 

Finishing and Painting $60,000.00 

$60.000.00 

It is anticipated that Phase I can be carried out immediately in 
order to meet the program deadline. The balance of the work will 
be carried out by the Park Board during 1980. 

The Director of Planning recommends: 

THAT the Cedar Cottage N.I. P. surplus funds from Recreational 
Facilities Account #894/9015 be approved as Phase I of the 
second racquetball court at Trout Lake Community Centre. Costs 
would be shared as follows : 

C.M.H.C. (50%) $ 8,440.87 

Province (25%) $ 4,220.44 

City (25%) $ 4,220.44 

TOTAL $16,881.75." 


The City Manager RECOMMENDS that the foregoing recommendation of 
the Director of Planning be approved. 
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4. Kitsilano N.I. P. Surplus Funds: 

Appropriation of Funds for Library Books (K.I.D.S.) 


The Director of Planning reports as follows: 
" BACKGROUND 

On February 4, 19 76, the Kitsilano Citizens Planning Committee 
and City staff from the Kitsilano Planning Office received an 
application through the NIP Daycare Sub-Committee for a grant 
from the Neighbourhood Improvement Program Budget. The request 
was for funding books for a segment of the community found to 
have specific needs not accommodated under the regular library 
funds. 

On April 6, 19 76, the Vancouver City Council approved the 
recommendation of the City Manager that City Council approve 
an expenditure of up to $4,000.00 for that project. 

PURPOSE OF THIS REPORT 

A second request has been received by the Kitsilano Planning 
Committee. The application is submitted from the Kitsilano 
Intra- community Daytime Services for Children Association. 
The amount of funding needed to bring the book collection up 
to date and expand it is $1,200.00 (See Appendix I) . 

There is a great deal of support for continuing this project. 
The Kitsilano Planning Committee and the Area Planning staff 
reviewed this second proposal and recommended approval. C.M.H.C. 
and the Province also have been informed and have concurred 
with this proposal. 

RECOMMENDATIONS 

It is therefore recommended: 

THAT City Council approve the expenditure of up to $1,200.00 
(Twelve Hundred Dollars) from the Kitsilano Neighbourhood 
Improvement Unappropriated Social Facilities Account #894/9006 
for the purpose of purchasing books of use and interest to 
parents and children to be distributed throughout child care 
centres in Kitsilano and managed by the Kitsilano Branch Library. 

Costs to be shared as follows: 

Federal Government $60 0.00 

Provincial Government $300.00 
City of Vancouver $300 .00 

$1200 .00 " 


The City Manager RECOMMENDS that the foregoing recommendation of 
the Director of Planning be approved. 


5. Kitsilano N.I. P. Surplus Funds: 
Family Place Furnishings 

The Director of Planning reports as follows: 

"A major priority of the Kitsilano Neighbourhood Improvement Program 
was to upgrade the social facilities in the community. Since that 
time, many projects have been planned and implemented in keeping 
with that goal of the Concept Plan. 
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Clause 5 continued 


On November 7, 1979, the Kitsilano Citizens Planning Committee and 
City Planning staff received an application from the West Side 
Family Place Society for a grant from the Neighbourhood Improvement 
Program budget. The request was for funding for renewal of ecruip- 
ment and furnishings to Family Place to replace toys and furniture 
lost as a result of a fire (see Appendix I) . 

There is a great deal of support for this project. The Kitsilano 
Planning Committee and the Area Planning staff reviewed this 
proposal and recommended approval. CMHC has also been informed 
and has concurred with this proposal. 

RECOMMENDATIONS 


It is therefore recommended: 


THAT City Council approve the expenditure of up to $3,32 5.74 
(Three Thousand Three Hundred^ and Twenty-Five dollars and 
Seventy-Four cents) from the Kitsilano Neighbourhood Improvement 
Unappropriated Social Facilities Account 894/9006 for the purpose 
of purchasing equipment and furnishings for the Family Place. 


Costs to be shared as follows: 


Federal (50%) $1,662.86 
Province (25%) 831.44 
City (25) 831.44 

TOTAL $3,325.74." 


The City Manager RECOMMENDS that the foregoing recommendation 
of the Director of Planning be approved. 


6. Kensington N.I. P. - Furnishings for 
Kensington Community Centre 


The Director of Planning reports as follows: 


THE CONCEPT PLAN 

When City Council approved the Kensington N.I. P. Concept Plan on April 4, 1978 
and its subsequent revision on November 21, 1978, an amount was set aside for 
additional furnishing for the Kensington Community Centre and the proposed 
new gymnasium. The revised allocation for furnishings is $115,000. The 
Kensington Community Centre, now under construction, has a budget of $1.8 
million dollars which includes $80,000 for furnishings. Because it was 
anticipated that the furnishings allocation might not be sufficient to 
completely equip the centre, N.I. P. funds were set aside to cover any short- 
fall. 

ADDITIONAL FURNISHINGS REQUIRED 

The Kensington Community Centre Association approached the Kensington N.I. P. 
Committee for funding for the required lockers for the new centre. All 
other furnishings will be provided through the construction budget. One 
hundred and eighty (180) stainless steel lockers are required for the 
change rooms. The lockers will be utilized on a rental basis by people using 
the racquetball courts, swimming pool, exercise room etc. Lockers made of 
stainless steel although more expensive at the outset, are felt to be a good 
investment in terms of their durability. The new Kensington Community Centre 
is expected to open around March 1980. The coordination of the construction 
is being handled by the Parks Board. 
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Clause 6 continued 


ESTIMATE AND BUDGET 

Two bids have been received for the lockers. A low bid of $42,937 was 
submitted by Shanahans Limited. This price includes installation and tax. 
Since this expenditure has been budgeted for, the allocation can be taken 
from the Kensington N.I. P. social/recreational facilities account. 

RECOMMENDATION 

The request of the Kensington Community Centre Association for lockers has 
been considered by the Kensington N.I. P. Planning Committee which has 
recommended approval. The Director of Planning agrees and recommends: 

"THAT up to $42,937 be allocated to the Vancouver Park Board from 
Kensington N.I. P. Social/Recreational Account 891/8704 for the 
purchase and installation of 180 stainless steel lockers for the 
Kensington Community Centre, The costs will be shared as follows: 
Federal (50%) - $21,468.50; Provincial (25%) - ^10,734.25; City 
(25%) - $10,734.25." 


The City Manager RECOMMENDS that the recommendation of the Director of 
Plannina be approved. 

CONSIDERATION 

7. Kiwassa N.I. P. - Furnishings for the 
Kiwassa Neighbourhood House 

The Director of Planning reports as follows: 

"On May 15, 19 79 City Council approved the construction of a new 
Kiwassa Neighbourhood House building. The total cost approved for 
construction was $300,500 with the necessary funds coming from the 
Kiwassa N.I. P. budget ($220,000), funds received from private 
sources ($41,500) and the City ($39,000) in advance of a possible 
PRFAP grant. Note, however, that the Province has since decided 
not to give a PRFAP grant to this project. Because the bid accepted 
for construction was considerably higher than originally anticipated, 
no funds were included in the approved budget for furnishings for 
the new building. 

The land and the new building are owned by the City and leased to the 
Neighbourhood House for a nominal amount each year. Most of the 
operating funds come from the United Way and the City. 

The Kiwassa Neighbourhood House Society has estimated their needs 
for new furnishings and have received several bids, with the low 
bid being $35,000. The Society feels they can raise approximately 
$25,000 from private sources, although this still leaves them around 
$10,000 short. 

The Kiwassa N.I. P. Committee felt that it is very important that 
sufficient furnishings be provided to enable the many excellent 
services provided by the Neighbourhood House to operate properly. 
The Committee was particularly concerned that the portions of the 
facility which are open to use by the community be properly furnished. 
They agreed that N.I. P. funds should be used to make up the shortfall 
in the total furnishings budget by providing the items listed in 
Appendix I. If N.I. P. funding is approved for this project, it would 
be cost shared as follows: Federal 50%, Provincial 25%, City 25%. 

In reviewing the Kiwassa NIP Accounts, it was recently discovered 
that $9,894 still remains in the Planning Stage account (#885/8190) . 
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Clause 7 continued 


In view of the demonstrated need for proper furnishings for the new 
Neighbourhood House, it seems appropriate to allocate these funds 
for this purpose. However, City funds have been allocated 
to the Neighbourhood House in advance of a Provincial grant which was 
not forthcoming. 

Therefore the Director of Planning submits the following for the 
consideration of Council: 

THAT the amount of $9,894 remaining in the Kiwassa NIP Planning 
Stage account be allocated to: 

(a) Provide a grant to the Kiwassa Neighbourhood Services Society 
to be used to purchase the furnishings noted in Appendix I . 

OR 

(b) The Kiwassa Neighbourhood House construction budget, to release 
City funds to be used to reimburse the 1979 Supplementary 
Capital Accounts." 


The City Manager submits the foregoing recommendation for the 
CONSIDERATION of City Council. 


FOR COUNCIL ACTION SEE PA6E(S) kli 
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LICENSES AND CLAIMS MATTERS 


RECOMMENDATION 


Coin Dealers 


The Director of Permits and Licenses reports as follows: 

"A request has been received from the Police Department for an 
amendment to either the Second Hand Dealers By-law or the 
License By-law to establish regulations to govern the operation 
of Coin Dealers. 

Second Hand Dealers are required to record and report their 
purchases indicating a description of the person from whom the 
purchase was made and then holding the merchandise for 15 days. 
This gives the Police Department an opportunity to examine the 
merchandise and determine if it has been reported as stolen. 
The Police would like similar regulations for Coin Dealers be- 
cause they do receive reports of thefts involving coin collec- 
tions which may find their way to Coin Dealers. 

Attached is a copy of The Calgary By-law which contains most of 
the regulations the Police would like to see incorporated into 
a Vancouver By-law. 


RECOMMENDATION 

It is recommended that the Director of Legal Services be re- 
quested to prepare a by-law amendment similar to Calgary's, 
requiring Coin Dealers to record and report to the Police Depart- 
ment, all purchases they make of coins and require them to re- 
tain the coins for a period of 15 days prior to offering the 
coins for sale." 


The City Manager RECOMMENDS that the recommendation of the 
Director of Permits and Licenses be approved. 
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MANAGER'S REPORT, December 7, 19 79 


FINANCE MATTERS 


RECOMMENDATIONS 


(FINANCE: A7 - 1) 


1, Investment Matters (Various Funds) October 197 9 
The Director of Finance reports as follows: 

"(a) Security Transactions during the month of October 1979. 
(b) Summary of Securities held by the General and Capital Accounts, 

(a) SECURITY TRANSACTIONS DURING THE MONTH OF OCTOBER 1979 

1. GENERAL AND CAPITAL ACCOUNT TRANSACTIONS (PURCHASES) 


Maturity 


Maturity 


Term 


2. SINKING FUND TRANSACTIONS (PURCHASES) 


Type of Security 
Debentures 


Maturity 
Date 


Maturity 
Value 


Annual 



Type of Security 

Date 

Value 

Cost 


Days 

Yield 


Chartered Bank Deposit Receipts 

and Government Notes 





1 

Royal Bank of Canada 

Oct. 

3/79 

$ 2,001,424.66 

$ 2,000,000 

.00 

2 

13.00 

1 

A. 

Toronto Dominion Bank 

Nov . 

13/79 

2,534,753.42 

t^nn nnn 
z ,ouu,uuu 

nn 

il 

H- O 


2 

Toronto Dominion Bank 

Oct. 

4/79 

1,000,715.07 

1,000,000 

00 

2 

13.05 

2 

Mercantile Bank of Canada 

Dec . 

5/79 

1,020,953.42 

1,000,000 

00 

64 

11.95 

3 

Vancouver City Savings 









Credit Union 

Oct. 

4/79 

2,000,657.53 

2,000,000 

00 

1 

12.00 

4 

Vancouver City Savings 









Credit Union 

Oct. 

5/79 

2,000,698.63 

2,000,000 

00 

1 ■ 

12.75 

5 

Vancouver City Savings 









Credit Union 

Oct. 

9/79 

1,501,520.55 

1,500,000. 

00 

4 

9.25 

9 

Bank of Canada 

Oct. 

11/79 

2,001,534.25 

2,000,000. 

00 

2 

14.00 

:,i 

Bank of British Columbia 

Mar. 

14/80 

2,111,260.27 

2,000,000. 

00 

155 

13.10 

:.i 

Canadian Imperial Bank 









of Commerce 

Feb. 

15/80 

2,091,161.64 

2,000,000. 

00 

127 

13.10 

] 5 

Canadian Imperial Bank 









of Commerce 

Oct. 

16/79 

2,997,824.29 

2,996,736. 

43 

1 

13.25 

j 6 

Bank of Nova Scotia 

Nov. 

15/79 

1,516,150.68 

1,500,000. 

00 

30 

13.10 

] 6 

Mercantile Bank of Canada 

Oct. 

24/79 

1,503,945.21 

1,500,000. 

00 

8 

12.00 

18 

Canadian Imperial Bank 









of Commerce 

Oct. 

19/79 

3,001,117.81 

3,000,000. 

00 

1 

13.60 

2 

Bank of Hr.it if:h Columbia 

Oct. 

23/79 

2,500,890.41 

2 ,500,000. 

00 

1 

13.00 


Mercant lie Rank of Canada 

Nov, 

6/79 

2,311,689.04 

2,300,000. 

00 

14 

13.?^i 


Canadian Imperial Bank 









of Commerce 

Nov . 

7/79 

994,895.53 

989,762. 

86 

14 

13.52 

:i 

Mercantile Bank of Canada 

Mar . 

14/80 

1,054,000.00 

1,000,000. 

00 

135 

14.60 


Royal Bank of Canada 

Nov. 

1/79 

2,500,821.92 

2,500,000. 

00 

1 

12.00 





36,645,014.33 

$ 36,286,499. 
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16 City of Vancouver 10.375% June 21/99 $ 250,000.00 


City of Vancouver 10,375% June 21/99 
City of Vancouver 6,000% June 15/80 
City of Vancouver 8.000% Apr. 2/93 
1st Canadian In- 
vestment Ltd. 
(Bank of Mont- 
real guaranteed )11. 250% Oct. 23/84 
City of Vancouver 10,000% Dec. 16/94 


23,000.00 
3,000.00 
2,000.00 


Price 


94.60 
94.60 
96.16 
79.17 


100,000.00 100.00 
2,000.00 89.33 


$ 330,000.0') 


Cost 


$ 236,500.00 
21,758.00 
2,884.80 
1,583.40 


100,000.00 
1,786.60 

364,512.80 


Term Yield 
Yrs.Mos. % 


20/- 
20/- 
-/8 
13/G 


5/- 
15/2 


11.05 
11.05 
12.15 
LI. 00 


11.25 
11.50 


. . 2 


Regular Council, February 16, 1971 

ENQUIRIES AND OTHER MATTERS (cont'd) 


22 


enquired in respect of maintaining 
of the traffic lane markings on 
Burrard Street bridge and enquired 
if these markings will be repainted 
soon . 


enquired of the status of the 
report in respect of Road Standards: 
N/W Marine Drive and Point Grey 
Road. 

Commissioner Ryan advised the 
report is available but awaiting 
arrangements for delegations to 
be brought to Council at the same 
time as the report is under 
consideration . 

His Worship advised he is consider- 
ing the details of arrangements to 
accommodate delegations in respect 
of both the Four Seasons Hotel 
development and this particular 
matter of Road Standards: N 
Marine Drive and Point Grey Road, 
and expects to advise Council soon. 


NOTICE OF MOTION 

The following Notices of motion were submitted and 
recognized by the Chair: 

1. Second Crossing of Burrard Inlet: 
Tunnel 


MOVED by Aid. Broome, 
SECONDED by Aid. Bird, 

THAT WHEREAS through the instrumentality of the National 
Harbours Board, the Government of Canada has caused an engineering 
study and report to be prepared on the feasibility of developing 
a second crossing of the First Narrows of Burrard Inlet; 

AND WHEREAS the consultants have reported on their study 
without recommendation as to the type of crossing to be 
preferred; 

AND WHEREAS the consultants have recommended to the 
National Harbours Board and the Government of Canada 'that all 
available factual information on both schemes be laid before 
local civic bodies and citizen organizations with the request 
that, after study, these groups express their views on the 
choice in formal briefs to the National Harbours Board or to 
the Board's Consultants. In , this way a consensus of local 
opinion may be developed befcire a final crossing selection is 
made ' ; | 

AND WHEREAS the Council of the City of Vancouver has 
received copies of the report of the consultants to the National 
Harbours Board; ' 

NOW THEREFORE BE IT RESOLVED THAT in view of the benefits 
to accrue to the City of Vantpuver both as a City and as a 
world trading seaport, and i]| view of the benefits to accrue to 
the surrounding municipaliti<>3 and the Lower Mainland of 
British Columbia, the City o Vancouver recommend to the 
National Harbours Board, thnjugh its consultants, that the 
City of Vancouver pref erence ' for the crossing is a tunnel. 


Alderman Sweeney - 
Traffic Lane Markings; 
Burrard Street 


Alderman Hardwick - 

Road Standards: N/W Marine 

Drive and point Grey Road 


(Notice) 


Date 


Oct 
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C lause No. 1 cont'd ; 

2. SINKING FUND TRANSACTIONS (PURCHASES) continued 

Maturity Maturity Term Annual 

Type of Security Date Value Cost Days Yield 


Chartered Bank Deposit Receipts and Government Motes 

1 Toronto Dominion Bank Nov. 13/79 $ 505,950.58 $ 500,000.00 U3 11.80 

17 Bank of Montreal Oct. 31/79 1+98 ,891.35 ^95,510.82 m 12.50 

31 Bank of British Columbia Nov. 13/79 502,U0i+.ll 500,000.00 13 13 . 50 


1,508 , 2^5. m 1,^95,510.82 


$ 1,888, 2^5. m $ 1,851,023.52 


(b) SUMMARY OF SECURITIES HELD BY THE GENERAL AND CAPITAL 
ACCOUNTS ONLY - AS AT OCTOBER 31, 1979 

Type of Security Par or Maturity Value Cash or Book Value 

Short Term 

Chartered Bank Deposit 

Receipts and Government Notes $ 103 ,80^ ,mi . 28 $ 99,289,752.85 


The Director of Finance recommends that the above transactions be approved." 

The City Manager RECOMMENDS that the foregoing recommendation of the Director 
of Finance be approved. 

2. Additional Police Communications Operators 

The Director of Finance reports as follows: 

"On October 31, 1979, the Vancouver Police Board passed the 
following resolution: 

'The Chief Constable submitted a report on the problem 
encountered in the Communications Centre due to the 
inability to respond adequately to non-emergency 
calls. He advised that recent surveys indicated that 
an average of sixty-four calls per hour were going 
unanswered. He outlined the steps taken to deal with 
the problem using existing staff and stated that these 
measures failed to bring the service up to a satis- 
factory level. He requested the Board to ask City 
Council to consider authorizing the engagement of two 
additional civilian Communication Operators. He said 
the cost for the balance of 1979 would be $4,509.00 and 
the cost for 1980 would be $27,054.00. 


Moved : 


THAT City Council be requested to consider 
authorizing the engagement of two additional 
Communication Operators immediately in order 
to bring the telephone answering service on 
the non-emergency lines to a more satisfactory 
level . ' 


This resolution of the Vancouver Police Board was supported by 
a report of the Chief Constable to the Chairmen and Members of 
the Board and a copy of this report was circulated to Members of 
Council by the City Clerk. 
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Clause No. 2 cont' d : 

The Communications Centre employs both Dispatch Operators and 
Telephone Operators. There is an expectation that the number 
of Dispatch Operators can be reduced by the end of 1980, when 
the full complement of mobile data terminals is installed. A 
study of Dispatcher workload will be undertaken at that time, 
with involvement of the Engineering Department. However, this 
would not affect the requirement for Telephone Operators. 

I cannot comment on the merits of the present request. The history 
of telephone staffing in the Centre is as follows. 

The new Police Communications Centre was opened in March, 1976 
and difficulty was experienced in handling increased volume of 
telephone calls for police service at that time because the 911 
emergency number produced an increase in calls for police ser- 
vices and the number of non-emergency crime reporting calls in- 
creased sharply with many of these calls not having been answered 
in the previous communications centre. 

In May, 1976, Council approved funds for training of relief and 
replacement operators to prevent staff shortages due to vacation, 
sickness or staff turnover and approved the hiring of up to ten 
temporary Communications Operators to deal with the increased 
call volume. Following preliminary evaluation of staff require- 
ments. Council approved funds in August, 1976 for hiring of 
temporary replacement operators to cover absences of the Centre's 
police personnel due to sick leave; and retention of four of 
the ten temporary Communications Operators until December 31, 
1976 with provision of a final report on staff levels at that 
time, and approved modifications to the telephone equipment to 
separate 911 and lower priority report calls. 

Detailed evaluations of Communications Centre staff requirements 
were conducted independently by the Police and Engineering Depart- 
ments in late 1976 and early 1977. When these evaluations were 
completed the Police Department was notified that any further 
Engineering Department involvement in the operation of the 
Communications Centre would be limited to implementation of the 
digital system. 

In October, 1977 the Police Department requested that Council 
provide funds for the hiring of effectively 2 . 5 permanent opera- 
tors, a reduction from the ten temporary positions authorized 
in May, 1976, and reclassification of the Centrex Switchboard 
Operators so that they could assist with non-emergency calls. 
If the current request for two more operators is granted, the 
total number added since the opening of the Communication Centre 
will be 4 . 5 operators. 

The Director of Finance is transmitting the request of the Police 
Board for the additional operators to Council for their considera- 
tion. If Council approves the request, it would seem unlikely 
that the Police Department would be able to hire the two additional 
civilian Communications Operators in 1979, but if they can, then 
the necessary funds would be provided from contingency reserve. 
The Police Department reports that the cost for 1980 on a full- 
year basis would be $27,054." 

The City Manager RECOMMENDS that Council: 

A. Approve the request from the Vancouver Police Board for 
two additional Communications Operators; 

B. Request that the Chief Constable analyze by the end of 
198 the workload of the Telephone Operators and report 
to the Finance and Administration Committee. 
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3 . Audiologist for the School Health Service - Health Depa rtment 
The Medical Health Officer reports as follows: 

"In our report on the Recovery from the School Board dated November 6, 1979, 
the Health Department committed itself to the preparation of a "zero based" 
budget for School Health Services. Justification of the current scope and 
range of services and the possibility of additional services will be examined. 
However, the Health Department and the School Board have previously established 
the priority of an audiological service. 

Thus, we propose to carry out our earlier intention to hire an audiologist, if 
possible before the end of 1979. During 1980 this employee will plan and 
implement a screening, assessment and follow-up audiological program for 
kindergarten and grade 1 students in the public school system. It will also 
be the task of the audiologist to assist in determining the type of equipment 
required for the audiological service. 

Annual costs are as follows: 

Salary $23,508.00 

Fringe benefits 2,939.00 

$26,447.00 

The School Board has asked that position of audiologist be established in 1979 
and from an administrative point of view it would be valuable to begin the 
organization of this service in December of 1979. The additional cost in 
1979 would be minimal. 

This position is subject to the review and classification of the Director of 
Personnel Services. A copy of this report has been sent to the V.M.R.E.IJ. for 
information. 

The Director of Finance advises that this position will be taken into account in 
establishing the Health Department's staffing levels required to meet the 1980 
Vancouver School Board health services. 

The Medical Health Officer recommends that the position of audiologist be 
established effective December 17, 1979, at an annual cost of $26,447.00." 


The City Manager RECOMMENDS that the recommendation of the Medical Health Officer 
be approved. 


4 . Pacific Centre Limited - Section ? 6 Agreements 

The Director of Legal Services reports as follows: 

"Under Section 16 of the agreement to lease dated 
July 9, 1968 and made between the City and the 
developers of Pacific Centre there is enumerated 
several matters which require special agreements 
relating to designing the garages, lease conditions, 
street closures, relocation of utilities, etc. As 
a result two spc^cial aqreemonts dated August 12, 
1969 and July 5, 1972 respectively wore entered 
into between the parties. 

I am advised by the City Engineer that Pacific 
Centre has now discharged its obligations under 
these special agreements and the company requests 
release from them and submits a form of release 
for execution by the City - the form is satis- 
factory to the Director of Legal Services. 

It is recommended that authority be given to the 
Director of Legal Services to execute the release 
on behalf of the City and affix the seal thereto." 

The City Manager RECOMMENDS that the foregoing report of 
the Director of Legal Services be approved. 

... 5 
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5. Replacement of the Telephone Exchange, 
Switchboard and Handsets in City Hall 

The City Engineer reports as follows: 

"Over the past few years many complaints have been received from both staff and 
the public about the telephone service in the City Hall. A large part of the 
difficulties are related to the existing telephone system which consists of 
an exchange, an operator switchboard and handsets. This equipment does not 
have the call handling capabilities required, and requires continuous mainte- 
nance due to frequent breakdowns. During the three-month strike by B.C. 
Telephone in 1977/78 the telephone service in City Hall was reduced considerably 
due to failures of relay switches, trunks and handsets. As a result the service 
provided cannot be maintained at the level found in other equivalent offices 
served by the B.C. Telephone system. In response to the City's request, the 
B.C. Telephone Company has carefully revised the City Hall telephone needs and 
has submitted a proposal which would eliminate the identified equipment problems 
and effect an improvement in level of service to the Public. 

This report outlines the present telephone situation, the need for replacement, 
B.C. Telephone's proposal and recommends its acceptance. 

Historical Background 

The existing telephone exchange and switchboard were installed in 1936. Over 
succeeding years telephone handsets were updated and in 1970 the direct-in-dialing, 
direct-out-dialing feature was added but the basic exchange and switchboard remain 
of mid-1930 vintage. Replacement parts for the exchange are no longer manufactured 
and are available only by salvage when other similar obsolete equipment is replaced 

Need for Replacement 

Three factors influence the decision to replace the system. Two of these, 
decreasing maintainability and limited capacity, indicate that the replacement 
should be done by the end of 1984, but the third, resolution of telephone problems, 
indicates that the most cost effective solution is to replace the system now. 
Details of each factor follow. 

1. Maintenance 

As noted above, replacement parts for the present exchange are obtainable 
only on a recovery basis. This means that although B.C. Telephone will 
provide service to the best of their ability, a prolonged outage of part 
or all of the exchange may occur if replacement parts are not immediately 
available and have to be sought from other telephone companies. The mech- 
anical switches in the exchange require continuous maintenance because they 
stick in a position which causes the failure of telephone handsets. This 
failure is recognizable by lack of a dial tone or lack of ability to dial 
outside City Hall. In addition, while no figures are available, B.C. Tele- 
phone Company expects the monthly maintenance charges for the existing 
electro-mechanical exchange will increase at a faster rate than those for 
a new electronic exchange. 

2 . Capacity 

The capacity of the exchange is 625 locals, of which on August 21, 1979, 
560 were in use. The number of locals is increasing at an average rate 
of approximately eighteen per year. This is due primarily to the conversion 
of extensions to locals to cope with increased telephone usage and is not 
due to staff increases. Because of practices followed for many years, 
there is not a significant number of low-priority locals that can be 
seconded for additional needs. As a result, increased capacity is necessary 
to provide satisfactory telephone service for many years. Projecting the 
present growth rate of eighteen locals per year, all available locals will 
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Clause No. 5 cont'd : 

be in use by the end of 1982. The telephone room in the City Hall base- 
ment has only sufficient space to accommodate the addition of equipment 
for forty locals which will extend the exchange's life to approximately 
the end of 1984. However, there is currently an eighteen-month delivery 
period for this equipment which must be recovered from existing instal- 
lations . 

3. Problems Due to Equipment Limitations 

A survey was conducted by letter of all departments within City Hall to 
determine the problems with the existing telephone system and to solicit 
suggestions for improvements. The survey information was iforwarded to 
B.C. Telephone, who subsequently made a detailed study of both the 
Engineering and Permits and Licenses Departments, which formed the founda- 
tion of their recommendation. 

Three major telephone problems were identified. 

a) Unanswered Calls 

Calls are frequently unanswered, resulting in complaints from the Public. 
Most telephones which are remote from the receptionist are provided 
with a switch which transfers calls to the receptionist if the staff 
member is to be away from his desk. If this switch is not activated, 
the receptionist has no indication of the call. 

b) Limitations of Receptionists' Equipment 

Receptionists' telephone equipment is unable to: 1) redirect calls 
without the assistance of the main switchboard operator, 2) monitor 
the status of telephones and, 3) intercept calls for a large staff due 
to the size limitations of the equipment. Many calls are lost when 
transferred, causing an inconvenience to the Public. The present 
equipment does not show when a line is busy, resulting in receptionists 
interrupting staff while they are on the telephone, causing delays and 
giving poor service. The limited capacitj' of the 'secretarial answering 
units', which are used by receptionists to intercept calls, restricts 
the number of locals that can be handled by a receptionist and requires 
more staff to be dedicated to telephone answering. 

c) Delivery of Telephone Messages 

The delivery of telephone messages is slow in offices geographically 
dispersed, such as the Engineering Department. To minimize staff and 
equipment, the answering function is centralized with messages being 
delivered by mail three times per day. Complaints are received when 
a second call is taken before the message of the first call is delivered 
and when messages are not delivered until the following day. 

The foregoing problems can be basically resolved with the proposed new 
equipment. If the existing equipment is retained, then these problems 
could be solved only by significant staff reallocation or staff additions. 

B.C. Telephone Proposal 

Government regulations require us to use B.C. Telephone equipment. B.C. Telephone 
has only one exchange for our size. However, the exchange offered will satisfy 
our requirements. 

B.C. Telephone proposes to install a computer based, electronic exchange, which 
will continue to provide direct-in-dialing, direct-out-dialing and operator 
assistance. It also offers several beneficial features not available with the 
technology of the existing equipment; these will resolve the problems outlined 
above and provide substantial improvement to the level and proficiency of tele- 
phone service. 
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Clause No. 5 cont'd : 

The problems will be resolved as follows: 

a) To reduce unanswered calls the proposed system will automatically transfer 
a call to a receptionist after three rings. 

b) New receptionists' telephone equipment will operate like a switchboard 
enabling receptionists to transfer calls directly, to monitor the status 
of all telephones they answer, and to service a much larger staff group 
more effectively than is possible with the present equipment. 

c) To speed up message delivery, message waiting lights on telephones will 
indicate to staff returning to their offices that there is a message 
waiting. 

While all equipment requirements can be satisfied with the proposed system, 
some departmental changes in telephone procedure and policy will be required 
to deal completely with certain difficulties. 

Beneficial features previously unavailable include: 

- conference calls - to interconnect up to six people from any telephone; 

- "call forward-line busy" to switch a call placed to a busy local to 
the receptionist; and 

- "call again", in which the telephone automatically redials a busy 
local once it is free. 

The last two items are alternates, so that each will be applied in areas 
where it is most beneficial. 

Staff Reductions 

At present, three full-time telephone operators receive an average of 1,270 
calls per day and transfer an average of 800 calls per day. With the proposed 
switchboard the total number of calls handled will decrease to approximately 
1,300 per day because call transfers can be done directly from every telephone 
and because the "call forward-line busy" feature will reduce the number of 
second calls to the operators where the first call is placed to a busy local, 
followed by a second call to the operator in the hope of obtaining a connection. 
In addition, the processing of calls is faster with the proposed switchboard. 
These reductions in calls handled and call processing time indicate that the 
number of operators required can be reduced from three to two for a saving of 
$1,100 per month. If the new exchange is purchased, an initial adjustment and 
familiarization period of approximately six months would be required before an 
actual call count could be taken to confirm the staff reduction. 

Cost 

The costs quoted below are estimates based upon 1979 rates and a projected 
design, and may change slightly when finalized. 

There are basically two options for financing the exchange: either on a con- 
tinuous rental or on a full payment. If rented, the installation charge is 
$42,125.00 with a monthly charge of $20,974.00. If paid for as a single pay- 
ment, the installation charge is $510,000 with a monthly charge of $12,925.00. 
In the second option the single payment can be financed through B.C. Telephone 
over a 3, 5, 7 and 10 year period. As a comparison, the monthly charge for 
the present system is $16,100.00. In either option the monthly charge is 
subject to tariff increases. 

The Director of Finance has reviewed the payment options and recommends a 
single pajnnent, as the financing costs for the rental and multi-year plans are 
not attractive to the City. 

Initially, the monthly extra cost to the Cit / can be calculated as follows: 

Amortizing the $510,000 investment (20 yrs . , 12%) $ 5,690 
Less savings in monthly rental -3,175 
Less savings in one operator -1,100 


$ 1,425 

... 8 


G83 


MAI^AGER'S REPORT, December 7, 1979 .... (FINANCE: A7 - 8) 


Clause No. 5 cont'd : 

This extra cost is equivalent to the addition of one staff member, but the 
new equipment is expected to produce far greater benefits in service. 

In time, the rental savings and operator costs will increase, and the net 
extra cost to the City will disappear. Furthermore, the old exchange will 
eventually become completely unservicible. 

The new equipment will be located in the same vicinity as the old and 
although details have not been finalized there appears to be sufficient funds 
to provide suitable accommodation. 

Timetable 

Due to the long delivery time for the exchange and the requirement that the 
new system be completely installed before it is placed in operation, there 
is approximately a one-year period between ordering the exchange and having 
it operational. 

Summary 

Maintenance and capacity limitations of the existing exchange indicate its 
replacement within five years. However, since the new telephone system will 
reduce staff and effectively resolve many existing telephone problems, it is 
desirable to replace it at the earliest moment. (A one-year lead time is 
required. ) 

A formal contract is required by B.C. Telephone Company for the installation 
of the new exchange. 

The Director of Finance advises that there are no funds available in the 1979 
Supplementary Capital Budget and, therefore, if Council approves the report 
in principle the funding could be confirmed from the 1980 Supplementary Capital 
Budget in early 1980 or, if it turns out that the City realizes a surplus on 
1979 operations, the funds could be provided from that surplus in early 1980. 
If Council approves the project at this time, then in order to execute the 
contract with B.C. Telephone, interim financing can be provided from Revenue 
Surplus . 

I recommend that: 

A. The replacement of the telephone system in 1980 be approved at a cost 
of $510,000; 

B. The source of funds to be as noted by the Director of Finance above; and 

C. The Director of Legal Services be authorized to execute a formal contract 
with the B.C. Telephone Company for the replacement of the telephone 
exchange . " 

A copy of this report has been sent to the VMREU. 
The City Manager comments as follows. 

A well functioning and versatile telephone exchange is vital to the operations 
of City Hall and to our effective interaction with the Public. 

Replacement of the existing 40-year old exchange is inevitable within the 
next few years, as the equipment becomes increasingly antiquated, subject to 
breakdowns, difficult to repair, and limited in capacity. 

It is proposed to replace it in 1980, rather than await further degradation. 
This will improve considerably the telephone service to the Public and to 
staff. 

There is a one-year lead time, so that a decision is required now if the 
transition is to occur late in 1980. 

The effective additional cost to the City, $1,400 per month, decreasing with 
time, should be viewed in the context of the total City Hall telephone bill 
of about $18,000 per month." 

Hence, the City Manager RECOMMENDS approval of recommendations A, B and C. 
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CONSIDERATION 

6. Consultant's Acoustical Study of Council Chamber 
The City Engineer reports as follows: 

"Vancouver City Council at its meeting of July 10, 1979, approved the hiring of an 
acoustical consultant to design and cost out a sound system which would overcome 
the deficiencies of the existing one with respect to audibility of Council pro- 
ceedings to attendant members of the public. 

The report of the consultant, Barron and Associates, dated October 1979, recommends 


1) Replacement of the existing loudspeakers with six speakers recessed into 
the underbalcony ceiling and five speakers on the west side of the ceiling 
beam over the balcony rail. 


2) Addition of an equalizer. 


*3) Addition of an automatic microphone mixer/compressor. 


*4) Replacement of the microphone stands with longer stands incorporating mech- 
anical shock isolation mounts. 


5) Replacement of the P. A. amplifier. 


Application of acoustical tile to selected portions of the main ceiling. 

As an alternative to items (3) and (4) , Council may adopt: 

Lapel microphones, with tie clips or neck cords, and electrical connection 
to the speaker's desk. 

This option would cost $1,000 less, be less obtrusive visually, and would 
also produce much better quality sound, both in the Chamber and in the media 
recording jacks. On the other hand, members of Council may regard these 
microphones as inconvenient. 


Benefits realized will include: 


a) Higher sound level in the public seating areas. 

b) More natural-sounding speech, with less 'boominess ' and reverberation. 

c) Consistent sound levels regardless of the distance of the talker from the 
microphone . 

d) Reduction in what would otherwise be a large amount of noise due to pickup 
of paper rustling and thumps from the Aldermen's microphone. 

e) Considerable improvement in the quality of sound recorded and broadcast by 
the media. 

f) Improved stability of the amplifier. 

g) Higher gain possible before audible feedback results. 

h) Possibility of relaying of the proceedings to other rooms (See items 8, 9, 10). 

The consultant emphasizes that maximum benefit will be realized through imple- 
mentation of all recommendations. 


The cost of changes (1) through (6) is estimated at $23,000, of which $3,500 is 
needed to retain the consultant to produce a final design and tender documents. 

If (7) is substituted for (3) and (4), the cost is estimated at $22,000. 
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In addition to the above changes recommended by the consultant, addition of 
speakers to surrounding areas for handling overflow crowds is estimated as 
follows : 

8) Addition of two speakers in the foyer $5,000 

9) Addition of two speakers in Committee Room #1 2,100 

10) Addition of two speakers in Committee Room #3 2,100 

The Director of Civic Buildings reports that the estimates noted above do not 
provide for cutting and patching or incidental alterations that may be necessary. 
Until the consultant finalizes drawings and specifications an accurate estimate 
cannot be made. However, as a guide to Council the cost of that work is esti- 
mated to range between $5,000 and $8,000. 

The source of funds for any of the above expenditures would be Contingency Reserve 
The City Manager submits for Council's CONSIDERATION: 

A) Whether or not to proceed with a sound reinforcement system, as described 
above . 

E) If so, whether to adopt longer-stand microphones, as in items (3) and (4) , 
or lapel microphones, as in item (7). 

C) Whether, in addition. Council wishes to authorize any of the extra speakers 
in items (8), (9) or (10). 


FOR COUNCIL ACTION SEE PAGE{S) Ail 
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PROPERTY MATTERS 

RECOMMENDATIONS 

1, Rental Review - 

Lease of Portion of Lane South of the 
3500 Block West 40th Avenue 


The Supervisor of Properties reports as follows: 

"City Council, on September 27, 1977, approved the lease 
of a portion of lane abutting Lots F and G amended. 
Block 8, D.L. 2027 to Canada Safeway Ltd. for a period 
of twenty years beginning June, 1977 with a rental re- 
view every"'2% years. 

Negotiations have now been completed, and by letter dated 
October 30, 1979, Canada Safeway Ltd. have agreed to a 
rental increase from $8,074 per annum to $10,800 per annum, 
including an amount in lieu of taxes, effective December 1, 
1979. 

It is, therefore, recommended th.-it the rental for that 
portion of lane abutting Lots F and G amended. Block 8, 
D.L. 2027 be increased from $8,074 per annum to $10,800 
per annum, effective December 1, 1979." 

The City Manager RECOMMENDS that the foregoing recommendation of 
the Supervisor of Properties be approved. 


2. Sale of Federal, Provincial and City Partnership Land - 
North Side of 400 Block Prior Street 


The Supervisor of Properties reports as follows: 

"Lot 31, Block 103, D.L. 196, Plan 196 was one of two badly 
dilapidated properties purchased for clearance and resale 
under the Strathcona Rehabilitation Project. Funding for 
thia projoct was 2'')'i. by the City and the balance by tho 
S(?nior Govornmonts . The buildings on thoso .silos worn .sub- 
sequently demolished and the vacant site offered to S.l'.o.T.A. 
The association did not wish to undertake development on these 
sites and it was therefore determined advisable to place them on 
the market with the net proceeds to reimburse the partners in this 
p r (J j e c t . 

In response to the call for tenders on the two lots, an offer 
to purchase adjacent lot 30 was received and approved by 
Council on November 20, 1979 for $28,500.00. An offer on 
Lot 31 has now been received from the purchaser of Lot 30 as 
follows : 

Name Legal Size Sale Price Terms 

Mr. J. Horvath Lot 31, ex N.6 ft. Approx. $27,000.00 City terms at 

Blk 103, D.L. 196 25* x 122' 16% interest. 

Plan 196 


Subject to: a bulkhead agreement as lot is below lane level 
and above street level. 

a registered easement agreement on westerly boundary, 
maximum of 0.6 f ^et wide. 
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NOTICE OF MOTION (cont'd) 


Public Housing Sites for Displaced Persons: 
Fairview Slopes Redevelopment 


MOVED by Aid, Bird, 
SECONDED by Aid, Wilson, 

THAT WHEREAS the Fairview slopes are slated for rezoning 
to multiple use; 

AND WHEREAS there are many families and persons in the 
lower income brackets who are at present living in the older 
houses at a rent which they can afford to pay; 

AND WHEREAS with the destruction of these homes for re- 
development, the new buildings will be at a rent which they 
cannot afford to pay; 

THEREFORE BE IT RESOLVED that the Planning Department be 
instructed to locate a site or sites sufficient to provide 
public and senior citizen housing for these people in this area 
who will be displaced and to consult the representatives of 
the senior governments in regard to this matter and report back 
to Council as quickly as possible. 


(Notice) 


The Council adjourned at approximately 5:20 P.M. 


The foregoing are the Minutes of the Vancouver City 
Council meeting (Regular) of February 16th, 1971. 
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Clause No. 2 cont'd: 


This offer is considered to represent fair market value and the 
Supervisor of Properties recommends it be accepted. The proceeds 
to be used to reimburse the Federal, Provincial and City partnership 
in accordance with the agreement. The Housing Manager for the 
Ministry of Lands, Parks and Housing has approved of this procedure." 

The City Manager RECOMMENDS that the foregoing recommendation of the 
Supervisor of Properties be approved. 


COUNCIL ACTION SEE PAGE(S) 


CC 62-MLH-75 


MANAGER'S REPORT 



DATE 


December 4, 1979 


TO: 


VANCOUVER CITY COUNCIL 


SUBJECT : 


Boundary Road Noise Abatement Measures 


CLASSIFICATION: RECOMMENDATION 


The Champlain Heights Project Manager and City Engineer report as follows: 
"INTROBUCTIGN 

On August 14, 1979 City Council approved the following three motions when 
dealing with a report on Boundary Road. 

'1. The Boundary Road project now under construction proceed as per the 
designs already approved by both Vancouver and Burnaby Councils. 

2. The City Engineer, in consultation with the Director of Planning and the 
Chaimplain Heights Project Manager, be requested to arrange a public 
information meeting with local residents to explain the design and 
construction program for Boundary Road. 

3. Further, noise abatement measures and a comprehensive landscaping plan be 
prepared for Boundary Road from Kingsway to Marine Way, with further report 
back including source of funds. 

These noise abatement measures be designed by the architects on retainer 
for the Champlain Heights Project and the landscape plan be prepared by the 
City Engineer in consultation with the Park Board, Director of Planning and 
Champlain Heights Project Manager'. 

At that time, the Project Manager reported that preliminary estimates 
indicated that a satisfactory fence/berm/landscape treatment could be designed 
and constructed from 49th Avenue to Rumble Avenue within a total budget of 
$100 000. This fence/berm/landscape treatment would further reduce noise 
levels from those recommended by the City's acoustical consultant when 
setbacks were established along this section of Boundary Road and would 
enhance the overall appearance of the area. 

The purpose of this report is to report on the events which have taken place 
since that time and seek approval for the design and installation of noise 
abatement and landscaping features from 49th to Rumble. 

It should be noted that South of Rumble Avenue, Boundary Road is in a cut 
section and landscaping compatible with a cut-bank is being prepared in 
consultation with the Park Board. Also, the developer immediately south of 
Rumble has undertaken to install a fence compatible with the City's proposed 
fence design. 

With the exception of 500 feet adjacent to 49th Avenue the section north of 
49th Avenue to Kingsway is not planned for construction in 1980 and roadway 
and landscaping details would be discussed with adjacent residents before 
being finalized. The DeCosmos Village Co-op which abuts the 500 foot section 
of Boundary Road being developed in 1980 will be consulted regarding the mod- 
ification of the existing berm and any necessary landscaping treatment. 
Furthermore this area is not part of the current Champlain Heights 'E' and 'F' 
development and Champlain Heights funds cannot be used for improvements 
outside the area. 


Staff attended a public information meeting September 10th 1979 as requested 
by Council, and advisee the residents regarding the general design and 
construction program for Boundary Road. At that same meeting, the Champlain 
Heights Co-ordinating Architect, Barry Downs, presented a concept plan for the 
noise abatement program between 49th Avenue and Rumble Street. 


ACTIONS 


Continued . . . . 
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" Staff next met with the Champlain Heights Planning Advisory Committee on 
October 1st, to discuss the design in more detail. On November 20, a special 
meeting was held with members of the Champlain Heights Planning Advisory 
Committee and those residents whose properties directly abutted Boundary 
Road, About half of the 2A residents directly abutting Boundary Road were in 
attendance. 

Following this meeting, the plans were revised in an effort to incorporate 
various comments. The revised plans and cost estimates were again discussed 
at the Champlain Heights Planning Advisory Committee meeting November 26th. 
On November 28th, the plans, cost estimates and details of the design were 
hand delivered to all residents of Frontenac Place and the Uplands requesting 
their comments. November 30th, a draft copy of this report was also 
circulated to the residents for review and consideration at the December 10th 
Champlain Heights Planning Advisory Committee meeting. 

Every effort has been made to work together towards a consensus on the noise 
abatement measures and we believe a workable solution has been found. The 
design endeavours to achieve two objectives: firstly, it is designed to 
reduce further the noise levels generated from traffic along Boundary Road and 
secondly, it is designed to enhance the overall appearance of the area. 

The approach taken was to combine a fence and berm along the property line. 
The finished height is 8 ft. - this is achieved in a number of ways (i.e. 8 
ft. fence, A ft. fence on a A ft. berm, etc.). In addition to the fence/berm, 
the boulevard will be landscaped with additional trees. A crushed limestone 
or 'screenings' sidewalk will be developed in the boulevard. Agreements, 
where necessary, will be obtained prior to the construction of the berm/ fence 
to allow the City to proceed and to ensure property owners have custody of the 
fence and would be responsible for ongoing maintenance. 

Copies of the proposed abatement measures are available in the City Clerk's 
Office. Scale drawings will be available in Council when the report is 
presented. 

We now require Council approval of the program and design. Following this 
decision, detailed designs will be prepared and tendered and the project will 
be included as a part of the 1980 Capital Budget for Champlain Heights. 

The Director of Finance reports that if Council approves the recommendation 

contained in this report, then the project will be included in the 1980 

Champlain Heights Capital Budget and the source of funds will be Champlain 
Heights lease revenues. 

RECOMMENDATION 

In view of the foregoing, the Project Manager and City Engineer recommend: 

A. THAT Council approve this program for the berm/fence and ancillary 
landscaping between A9th Avenue and Rumble Avenue as outlined on the plans 
prepared by Downs Archambault, subject to minor modifications in response to 
particular site circumstances (e.g. specimen trees etc.). 

B . THAT the cost of the noise abatement measures not exceed $100 000 and 
that this item be included in the 1980 Champlain Heights Capital Budget." 


The City Manager RECOMMENDS that the foregoing recommendations of 
the Project Manager and City Engineer be approved. However, the 
Manager notes that a delegation has requested consideration of 
this item be deferred, and suggests that it be scheduled for an 
evening meeting in January. 


COUNCIL i^im SEE PA6E(S) iil 
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MANAGER'S REPORT 


■^0: VANCOUVER CITY -fiOUNCIL 


DATE December 5, 1979 


SUBJECT: Advance of 1980 Funds for Completion of Boundary Road 

CLASSIFICATION: RECOMMENDATION 

The City Engineer reports as follows: 

"The Improvements to Boundary Road were reported in depth to City Council 

on August 14, 1979. The report detailed the background, the design details, 

the funding. Including Provincial Revenue Sharing, and the noise control. 

The recommendations of the report Included the proceeding with the construction 

to the designs already approved by both Vancouver and Burnaby Councils . The 

purpose of this report Is to request authority to complete the remaining 

construction on Boundary Road. 

The first phase has been completed which Included the excavation of the 
easterly half of Boundary Road between Rumble and Marine Drive. The funding 
for this work was agreed upon between Vancouver and Burnaby. The Revenue 
Sharing was approved by the Provincial Government for 1979. 

In order that the remaining work may be completed in 1980, advance approval 
for funding is required. If this advance approval is not given at this time, 
our schedules cannot be met and the works will be delayed a further year. 
Specifically, some of the items which need to be awarded for contract or 
completed by City forces include a high retaining wall on the Burnaby side 
below Marine Drive, the drainage system for Boundary Road, an overpass of 
Boundary Road at Marine Drive and the necessary cutting and filling operations. 
This work has to be completed before the paving season later in the year. 

Given this sequence of construction schedules, advance approval is needed to avoid: 

1. Delay of one year in completion of the construction works; 

2. Increased congestion for traffic disrupted by construction; 

3. Delays to the servicing of the S.E. Marine Drive/Marine Way industrial area; 

4. Loss of some portion of the Provincial Revenue Sharing for 1980. 


FUNDING 

The comments of the Director of Finance regarding financing in the August 14 
report are quoted as follows: 

'The 1979/81 Five-Year Capital Program for Streets, as modified 
to early 1979, indicated a cost of $1,500,000 for this work. Upon 
refinement of estimates and design, it now appears that the City's 
share of the cost will be $1,650,000. 


The City Engineer proposes financing as follows: 
Basic Capital Budgets 

Property Endowment Fund - Champlain Heights 

for Local Improvements 
Property Endowment Fund - General 

for Local Improvements 
Provincial Revenue Sharing Approved 
Provincial Revenue Sharing Not Yet Approved 


$ 515,000 

335,000 

72,000 
103,000 
625,000* 

$1,650,000 


* The Revenue Sharing grants referred to above would not normally be 
approved until March of 1980. 
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Before the City Engineer commits the 1980-81 work that requires 
the $625,000 of Provincial Revenue Sharing not yet approved, he 
will either have to have received Provincial approval or arrange 
other financing from either his basic Capital Budget or from the 
1980 Supplementary Capital Budget. 

The Property Endowment Fund shares of the cost are not yet approved, 
but are included in the front end financing for the Champlain 
Heights development and available in the Property Endowment Fund 
for the General. The Property Endowment Fund portions will need 
approval in the 1980 Champlain Heights Capital Budget and as a 
separate approval from Property Endowment Fund - General for the 
$72,000. 

Financing arrangements with Burnaby appear to be satisfactory.' 

The Boundary Road project received Provincial Revenue Sharing funds in 
1979 for both right-of-way and construction. Although the 1980 Revenue 
Sharing funds have not been allocated. Provincial staff have indicated 
that continued funding of Boundary Road is very likely in 1980. 

The City Engineer and the Director of Finance state that interim financing 
for the Provincial Revenue Sharing grant can be provided out of 1977-81 
Streets Basic Capital. These funds would be replaced from the 1980 
Provincial Revenue Sharing funds when received. 

It was previously reported to Council on a number of occasions that the 
construction costs would be shared 50/50 by both Vancouver and Burnaby. 
This cost sharing is consistent with the funding formulas for other improvements 
on Boundary Road. The agreement we have is that any Provincial Revenue sharing 
would reduce both Burnaby 's and the City's shares equally. 

RECOMMENDATIONS 

The City Engineer recommends that: 

A. City Council approve the completion of the works on Boundary Road 
as outlined above, at an estimated City share of $1,650,000, less 
Provincial Revenue Sharing grants . 

B. Council approve the interim financing of Boundary Road, utilizing 
1977-81 Streets Capital, to be replaced by the 1980 Boundary Road 
Revenue Sharing grant. 

C. Council approve the cost sharing for the project on the same 50/50 
basis as agreed upon by Burnaby and the City for portions constructed 
in 1979, and that the Revenue Sharing Grants be also shared 50/50. 

D. The City Engineer be authorized to arrange for the necessary work and 
report back on contract awards. " 


The City Manager notes that deferral of a report on Boundary Road landscaping 
and sound abatement is proposed. These two reports are not directly related, 
and for the timing reasons described, it would be desirable if this report on 
financing of basic construction on Boundary Road were not delayed. 

The City Manager RECOMMENDS that the foregoing recommendations of the City 
Engineer be approved. 
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MANAGER'S REPORT 

DATE December 4, 1979 

TO: Vancouver City Council 

SUBJECT: Metric Conversion of City Maps 

CLASSIFICATION: RECOMMENDATION 

The City Engineer and the Purchasing Agent report as follows: 

"On March 20, 1979, Council approved the acquisition of a computer-assisted 
mapping system as part of the City's metric conversion program and directed 
the City Engineer to request funding from the Provincial Government and other 
map users to offset costs arising from this program. Such a system presents 
the City with a large savings opportunity, and is the best method for converting 
the City's maps to metric and generating improvements in map-related operations. 
Since then, a detailed evaluation of three competing mapping systems has been 
completed. Significant progress has also been made in cost sharing negotiations 
with the Province, which will be reported to Council in January. 

This report recommends the most appropriate computer-assisted mapping system 
for Vancouver's needs. 

SELECTION OF A COMPUTER-ASSISTED MAPPING SYSTEM 

The Engineering Department issued a Request for Proposal (RFP) for a computer- 
assisted mapping system on June 29, 1979. All vendors were required to submit 
their proposals in two parts: a public section containing only aggregate prices, 
and a confidential section dealing with detailed, proprietary technical issues. 
Three companies submitted bids: 

Intergraph Systems Inc. 
Synercom Technology Inc. 

California Computer Products of Canada Inc. 


The public bids were summarized in the following table: 


Hardware 
(U.S. $) 


Intergraph $451 688 
Synercom $420 017 
CalComp * 


Software 
(U.S. $) 


$ 26 100 
$ 25 880 
* 


Installation 
Services 
(U.S. $) 

Included 

$ 10 149 
* 


Total 
(U.S. $) 


$477 788 
$456 046 
$388 500 


Maintenance 
(Can. $) 
per month 

$ 3 461 
$ 3 491 
$ 3 676 


*Component totals not st ited in public bid. 


None of the configurations proposed by these bids met the City's requirements. 
For comparison purposes, therefore, it was necessary to develop cost figures 
for a fully operational system using price lists supplied at the time of tender. 


Regardless of the configuration, CalComp fail 'd to qualify for two reasons; 


a) The CalComp system could not meet 50 of a total of 230 specifications. 
Of these 50 failures to meet specifications, at least 38 constituted 
significant deficiencies. The CalComp system is still undergoing con- 
siderable development, and therefore did not meet the City's need for 
a proven system. 

b) CalComp refused to comply with the conditions for benchmark testing as 
required by the City. Benchmark testing of each system constituted an 
essential part of the evaluation, as it allowed direct performance com- 
parisons to be made between systems. CalComp 's condition for performing 
the benchmark test was that a letter of intent to purchase be provided 
first. This suggestion was considered to be an unacceptable constraint 
on an evaluation based upon "best value" as it made a comparative evalua- 
tion between CalComp and its competitors impossible. 
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For these reasons, the CalComp bid was unacceptable and was not considered 
further in the evaluation. Both of the two remaining proposals from Intergraph 
and Synercom failed to meet the City's minimum requirements in two financial 
areas : 

a) Neither was able to acquire a Performance Bond; 

b) Neither proposed a satisfactory payment schedule. 

Both companies were informed that we would be prepared to recommend that the 
Performance Bond requirement be waived, but that their proposed payment schedules 
could not be accepted. Both then agreed to accept a modified payment schedule 
without changing their bid price. It is our opinion that the interests of the 
City are being adequately protected under this new schedule: 

50% of the contract price upon delivery of all equipment 
35% of the contract price upon successful completion of 
on-site acceptance tests 

15% according to the lien holdback statutes of British 
Columbia, and subject to performance reliability 
requirements . 

To compare systems, the evaluation team studied both the written vendor proposals 
and the benchmark test results, rating both the current and expected future 
capabilities of each system against a framework of the City's requirements. In 
terms of both current and future capabilities, the Synercom system appeared slight- 
ly more suited to meeting Vancouver's needs (by approximately 4%), although both 
systems proved to be very capable in this regard. 

When the bid price of systems configured to meet Vancouver's requirements for 
the next five years are tabulated (below) , it is apparent that the Synercom 
system offers the lowest initial and monthly maintenance costs. A combined 
price/performance comparison clearly indicates that the Synercom system offers 
the best value to the City while meeting all of our basic requirements. 

Synercom Intergraph 

Purchase Price $508 325 (U.S. $) $556 703 (U.S. $) 

Monthly Maintenance $ 3 839 (Can. $) $ 4 209 (Can. $) 

The following items, which were bid by Synercom as options and which were 
included in the above price, are required to support all of the City's anticip- 
ated applications and ensure conformance to the City's requirements: 

1 - 300 Mbyte Disk Drive 

256k Semiconductor memory 
Alphanumeric applications terminal 
Acceptance test expenses 

4 Audible Annunciators 

2 Digitizer Annunciators 

CAPITAL COSTS 

The estimated costs of this system in Canadian dollars FOB Vancouver is $624 000, 
including all taxes and duty. 

The mapping system will be located on the 5th floor of City Hall. The estimated 
total cost for site preparation is $60 000, including new electrical servicing, 
environmental control and office renovations. This cost was severely under- 
estimated in the previous report to Council because the extent of the necessary 
electrical service upgrade, was not then apparent, and because the anticipated 
location of the system in the existing plan vault would have minimized site 
renovation and environmental control costs. Subsequent discussions with the 
vendors revealed that the vault would be too small for this purpose. This 
renovation work must commence immediately to be completed prior to system 
delivery. 

The total capital cost including acquisition of the system and site preparation, 
as explained above, is $684 000 Canadian dollars. The funding currently avail- 
able for this project is $595 000 so that there is an additional amount of 
$89 000 required. 
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The City Engineer and the Purchasing Agent recommend: 

1. That City Council accept the proposal of Synercom Technology Incorporated 
for the supply, installation and maintenance of a computer-assisted 
mapping system, at a total cost of $508 325 (U.S.) (estimated $600 000 
(Canadian) plus 4% Provincial Sales Tax, with approval of on-going 
maintenance charges of $3 839 per month (commencing May I, 1980), 
subject to a contract satisfactory to the Director of Legal Services; 

2. That the requirement for a Performance Bond be waived." 
"The City Engineer recommends: 

3. That City Council approve appropriations of $684 000 as follows: 


4. That City Council approve the amount of $89 000 in the 1980 Supplemental 
Capital Budget with interim financing to be provided from Revenue Surplus." 


The City Manager notes that Council approved the proposal because it would: 

A. Generate significant savings; 

B. Substantially improve the City's capability in the mapping area; 

C. Provide an effective method of metrif ication of City maps. 

Despite the increase in cost of $89,000, largely due to the need for more 
extensive building renovations, the project is still clearly economical and 
provides the other benefits listed. The City Manager also notes that the 
negotiations with the Province have produced improved cost sharing over that 
previously reported. 

Accordingly, the City Manager RECOMMENDS approval of the recommendations of 
the City Engineer and Purchasing Agent. 


Computer-Assisted Mapping System 
Site Preparation 


$624 000 
60 000 


$684 000 
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DATE 


December 7, 1979 


TO: 


Vancouver City Council 


SUBJECT : 


Access Roadway through Jericho Park 


CLASSIFICATION : 


RECOMMENDATION 


The Director of Legal Services reports as follows: 

"On December 7, 1979, C.J. Crowe, Director of General 
Properties and Utilities (Department of National 
Defence) notified the City by telex that the City has 
authority to enter upon the Jericho Park lands at its 
own risk and proceed with roadway construction upon the 
condition that the City indemnifies and save harmless 
the Crown Federal from all claims and demands arising 
out of entry upon the lands and construction of the 
roadway facility. The telex requests the City to 
forward a certified copy of a City Council resolution 
covering indemnification. There was further advice 
that arrangements are being made to obtain grant of 
letters patent to the lands to be used for road pur- 
poses. 

Considerable time usually elapses before letters patent 
issue, therefore the Crown is granting this permission 
in advance to expedite matters. 

It is recommended that a formal resolution be submitted 
this day covering the required indemnification of the 
Crown for approval." 


The City Manager RECOMMENDS that Council approve the formal 
resolution which will be before it this day. 


FOR COUNCIL ACTION SEE PA6E(S) kA£. 
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December 11th, 1979 


TO: 


Vancouver 


City Council 


SUBJECT: 


HILDON 


HOTEL 


CLASSIFICATION: 


RECOMMENDATION 


The City Manager reports as follows: 
Background : 

On May 31st, 19 79, the Community Services Committee was informed that 
the Acting Medical Health Officer could not re-issue an Interim 
Operating Permit which expired on May 31st, because of several 
deficiencies in the building, and consequently the City would require 
the hotel to be vacated on June 30th, 19 79. 

On July 10th, 19 79, Council received an appeal from Mr. Morris, 
operator of the hotel, against the closure order, and resolved: 


"THAT Council instruct its officials to defer to 
the end of August legal action to vacate the Hildon 
Hotel, 50 West Cordova Street and the City Manager 
report back at the end of this period on the condition 
of the Hotel." 


On September 11th, 1979, Council received a Manager's Report on the 
state of the building, with a recommendation to issue eviction 
notices by October 31st, 1979. Upon a request from the operator to 
respond to that report, Coiancil deferred the matter one week. 

On September 18th, 1979, Mr. Morris addressed Council, and Council 
moved that: 


"The City Medical Health Officer proceed to take the 
necessary legal action to cause the building to be 
vacated. It is understood that the earliest date that 
such a notice could be made to expire is October 31st, 
1979. 

"The City Council instruct the Director of Permits & 
Licenses to use his discretionary powers to order a 
complete upgrading of this building, if in fact the 
building owner proposes to continue to use these 
premises for housing purposes." 


On November 8th, 1979, the Community Services Committee was informed 
that the Operator's Lawyers have issued a writ to quash the City's 
closure order. The Committee submitted for Council's Consideration: 


On November 20th, 19 79, Council deferred consideration of this matter 
at the request of the Solicitor for the Hotel, in order to receive 
another report on infractions. 

On November 27th, 19 79, Council received that report and rosolvfjd: 


"That Council request the Liquor Control and Licensing 
Branch to suspend the liquor license of the Hildon Hotel 
beer parlour. " 


The LCB has now informed the Director of Permits & Licenses that they 
would not suspend the beer parlour license on the basis of Mr. Morris 
not having a valid Lodging House Operator's Permit, but would consider 
doing so if the Hotel did not have a business license. 


"That City Council request the Liquor Control and 
Licensing Branch to suspend the liquor license of the 
Hildon Hotel beer parlour." 


Recent Developments 
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BOARD OF AIMINISTRATION . . . (WORKS) 


1 


February 12th, 1971 


WORKS & UTILITY MATTERS 


CITY ENGINEER'S REPORT 


RECOMMENDATIONS t 


1. Conversion of Trolley Coach System to 
One-Way Operation on Powell & Cordova 
Streets between Main Street and 
Campbell Avenue 

"Included in the 1971 paving program are paving and street 
lighting projects required to permit one-way traffic operation on 
Powell and Cordova Streets between Main Street and Campbell Avenue. 
In addition to this work, the rearrangement of trolley coach over- 
head facilities will be required to permit transit operation via the 
new routing. 

The B.C. Hydro & Power Authority is prepared to share the 
cost of rearranging their facilities on the same basis as was 
approved by City Council on March 22nd, 1957, when the downtown one- 
way system was introduced. This provides that the City shall pay the 
labour cost of removing the old equipment and installing the new, 
plus half the cost of the material, less any salvage. 

It is estimated that the City's share of the cost will be 
$16,000. Approximately $8,500. of this represents the estimated cost 
of joint interest poles required for street lighting on Cordova Street 
and the Cordova-Powell Connector, and will be charged to the Street 
Lighting Local Improvement Projects approved July Hth, 1970. 
(Appropriations 216/3901, 216/3902 and 216/3903.) Funds for the balance 
of approximately $7,500. are available in Streets' Fund. 

I RECOMMEND that: 

(a) The costs of relocating trolley lines for the 
Cordova-Powell One-Way conversion be shared with the 
B.C. Hydro & Power Authority on the same basis approved 
by City Coiincil on March 22nd, 1957. 

(b) $7,500. be appropriated from unallocated funds available 
in the 1970 Streets Capital Fund, Appropriation 146/7906" 

Your Board RECOMMENDS that the foregoing be approved. 
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As the current business license expires on December 31st, 1979, 
there is little point in suspending this. 

In the meantime, at the Operator's request, there have been 
further inspections to see if a new interim Operator's Permit could 
be issued. The Medical Health Officer is not willing to do this 
now, but reports that there has been progress and a new permit 
could be issued soon if this progress continues. 

Recommendation 

In view of this, I RECOMMEND: 

A. THAT Council instruct the Director of Permits & Licenses 
not to issue a new business license to the Hildon Hotel 
for 1980, until the Hotel has been able to get an Interim 
Operator's Permit from the Medical Health Officer. 

B. THAT if such a permit has not been obtained by January 2nd, 
1980, the LCB be advised that the Hotel will not be receiving 
a new business license, and therefore the LCB be requested 

to suspend the liquor license for the beer parlour. 


FOR COUNCIL ACTION SEE PAGE(S).,...4..lA 
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NOVEMBER 29, 1979 


A meeting of the Standing Committee of Council on Planning 
and Development was held in the No. 1 Committee Room, Third Floor, 
City Hall, on Thursday, November 29, 1979 at approximately 12:00 Noon. 


PRESENT 


Alderman Harcourt, Chairman 
Alderman Ford 
Alderman Kennedy 


ALSO 
PRESENT 


Alderman Gerard 
Alderman Little 
Alderman Marzari 


CLERK TO THE 
COMMITTEE 


M. L. Cross 


INFORMATION 

1 . Goals for Vancouver Program 

Members of the Vancouver City Planning Commission were present: 

Mr. P. Ross, Chairman 
Mr. J. Auersperg 
Mrs. J. Catliff 
Mr. C. Christopherson 
Mrs. M. Kitchen 
Mrs. M. Pigott 
Commissioner I . Bain 

Also present were: 

Mrs. H. Symonds, Executive Co-ordinator 
Mr. D. Janczewski and 

Dr. W. Davenport, Intercorp Marketing Limited 

Mr. Ross outlined the process involved in the Goals Program.. 
The Commission was expanded to include 106 citizens picked as far 
as possible to be representative of the City. From this, approxi- 
mately 160 issues arose as a statement of civic goals for Vancouver. 
A questionnaire was produced and handled two ways. One was a 
general distribution in pamphlet form throughout the City utilizing 
supermarkets, restaurants, libraries, community centres, shopping 
malls, organizations and volunteers. The second was a sample 
survey of resident attitudes undertaken by Intercorp Marketing Ltd. 
under the direction of Dr. W. Davenport. 

The response to the general distribution of the questionnaire 
has been phenomenal. Over 4,000 have been completed and returned. 
Approximately 70% of the responses have contained personal views 
of the respondent on Vancouver's future. 

Mr. Ross indicated there are a few areas where it is unclear 
what the citizens are expressing. It is intended to take these 
issues back to the public for clarification. Once these have been 
clarified the Commission will prepare a preliminary set of goals, 
hopefully by the end of January. 
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The program is approximately one month behind schedule but 
this is basically because the response has been so good and more 
information than expected has been obtained. There were 4,000 
questionnaires received and 4,000 essays to analyse. 

Mr. Janczewski advised that the survey by Intercorp Marketing 
was carried out in the early summer months, in people's homes. 
Interviewers went door to door and received a very low rejection 
rate, less than 5%. 

Dr. Davenport noted that 1,000 households were selected using 
a random sampling technique from 71 areas (census tracts) in 
Vancouver. There were both specific questions and two open-ended 
questions where the respondents were free to indicate what they 
felt to be the most important elements of the current character 
of Vancouver. Dr. Davenport indicated it was important to have 
both types of questions as it allows people to extend the answers 
they give to the closed questions. He noted that people were 
"too responsive". Interviews were to take 30-60 minutes but many 
took much longer. People indicated they liked being asked for input. 
As mentioned previously, the rejection rate was low. 

Dr. Davenport provided a summary of the results to the various 
questions : 

(a) indication of satisfaction with a list of various 
aspects of Vancouver: 


Over 60% of Respondents Satisfied 
or Very satisfied 

The overall quality of life 82.9% 
The parks 82.3% 
The cultural activity available 75.0% 
Travelling to shopping places 74.5% 
The current size of the City 61.7% 
Condition of streets, sidewalks 61.5% 
Travelling around for pleasure 60.9% 
Recreation programs that exist 60.5% 


Over 45% of Respondents Dissatisfied 
or Very Dissatisfied 

Travelling within the City 

to work 52.9% 
The availability of jobs 48.7% 


(b) indication of how important certain objectives were 
for Vancouver's future: 


Over 75% of Respondents Indicating the Objective 
Important or Very Important 


Views of the mountains and water protected 95.7% 

City with an attractive appearance 94.9% 

Resident participation in government 94.2% 

Assist elderly in efforts to reside in City 92.5% 
Public transit available and serve all parts of City 91.8% 

Fix up run-down areas of the City 91.4% 

Farmland be preserved 89.8?, 
Consider the disadvantaged (handicapped, poor, etc.) 8'J.7't 

Housing with a wide range of rents and costs 88.0V, 

Port and trade be strengthened 81. H>. 

Many new and different types of jobs 87.4% 

Many different types of places to live 85.2% 

Tourism be encouraged 84.5% 

Historic and heritage buildings be protected 81.3% 

Trees, flowers, landscaping in City 78.1% 

A unique identity be supported 77.1% 


cont ' d . 
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Only one issue was strongly indicated as being unimportant 
to Vancouver's future-- "more people live in Vancouver" (73%) 


(c) from a list of assumed acceptable objectives for the 
future, respondents were asked to select four: 

Responses 


Clean the waters of the Fraser River, English Bay and harbour 717 

Reduce heavy truck traffic in residential areas 564 

Conserve energy resources 507 

Promote efficiency in city government 490 

Reduce the level of noise 437 

Improve the air quality 424 

Raise the level of personal health care 379 

Increase personal and property security ,373 


(d) evaluation of a number of civic programs: 


civic Program Rated 

Positively - 

Civic Programs Rated Negatively - 



60% Indicating Good 

or Excellent 

50% Indicating Fair or Poor 



Fire Protection 

89.1% 

Water quality (at public beaches) 

77. 

2% 

Libraries 

85.6% 

Responsiveness of city staff to 



Parks 

83.1% 

citizens 

66. 

4% 

Cultural events 

74.7% 

Regulation of private business 

65. 

8% 

Public health 

74.4% 

Building regulations 

62. 

5% 

Recreation programs 

74.0% 

City pound and animal control 

57. 

6% 

Police 

72.6% 




Street lighting 

72.4% 





(e) Respondents were asked if they would increase, decrease 
or maintain the budgets of these programs--generally the 
answer was to maintain the exist-ing budget. Noticeable 
differences to this pattern were: 

(1) Decrease expenditures on the regulation of private business (61.7%) 

(2) Increase expenditure on water quality at public beaches (59.5%) 


(f) An open-ended question was asked "Are there any things 
that would cause you to consider moving from Vancouver?" 
For those who answered yes, the following reasons were 
voted in priority: 


(1) Job situation 

(2) Traffic congestion 

(3) If the City becomes too big 

(4) Cost of living 

(5) Cost of housing 

(6) Noise pollution 

(7) General pollution 

(8) Crime 


(g) Two important open-ended questions were asked during 

the survey. The respondents were free to indicate what 
they felt to be the most important elements of the 
current character of Vancouver: 


cont 'd . 
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"In your mind what are the three most 
important things about Vancouver that 
should not change?" 


"If you were in a position to change or 
improve any aspects of Vancouver, what 
three things would you do?" 


First ten responses 


Frequency 


First ten responses 


The good parks 338 

Natural environment and beauty 231 

Greenery, landscaping, and trees 152 

Beaches and water activities 137 

Protected views 119 

Stanley Park 91 

Cleanliness 75 

Population size 60 

Heritage and historic buildings 57 

Cultural and ethnic mix 57 


Frequency 


Public transit, rapid transit, bus 445 

Police efficiency, security, crime 190 

Control pollution (air, noise, etc.) 90 

Increase jobs 73 

Beaches and water cleanliness 64 

Improve blighted areas 62 

Improve education system 50 

Animal control 49 

Condition of streets and sidewalks 48 
Lower cost of housing) 

Ward system ) 47 


Mr. Janczewski noted that one of the most significant results 
is that the scientific sampling results parallel the results of 
the generally distributed pamphlet. Even on the open-ended 
questions, the top ten responses were identical. 

Dr. Davenport and Mr. Janczewski answered specific concerns 
of the members of Council noting that some of their concerns would 
be clarified when the responses to the second phase are received. 
The Commission have defined 20 areas where there is ambiguity and 
will be asking specific questions relating to areas such as trans- 
portation, parks, jobs, etc. No costs are mentioned. 

Some members of Council expressed the view that on questions 
such as transportation, even though the Goals Program will not 
answer the question of costs, when Council has to make decisions, 
it will be aware of what the public wants. 

A member of the Committee was impressed by the number of 
essays received and felt an attempt should be made to get some 
of the people who wrote essays together. 

Members of Council noted that it was important to obtain as 
much feedback as possible on the questions relating to racial 
mix in order to anticipate possible areas of tension. Dr. Davenport 
indicated that responses could be broken down into areas of the 
City in order to generalize some areas in terms of the population 
that are living there now. It was noted that most responses 
indicated it is important to have a racial mix but some were 
concerned how the various groups get along. More study should be 
done on this important concern. 

A discussion on the inclusion of a question on the ward system 
ensued. Mr. Ross advised that the question of the ward system 
surfaced incidentally in the open-ended questions. The Planning 
Commission will not be dealing with that issue. 

Mr. Janczewski noted that members of the City staff have been 
extremely supportive and helpful. 

Mrs. Symonds advised that as a result of the questionnaires, 
what has happened is that there is an image of the City that people 
want to live in. Mr. Ross noted that the Goals Program is not dealing 
with specifics. What is important is to measure the level of 
satisfaction with the way a City works. 

RESOLVED 

THAT the verbal presentation of the Vancouver City Planning 
Commission be received. 

* * * * 

The meeting adjourned at approximately 1:30 p.m. 

* * * * FORti)UNCIL ACTION SEE PAGE{S) A..i.L- 
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STANDING COMMITTEE OF COUNCIL 
ON 

PLANNING AND DEVELOPMENT 


NOVEMBER 29, 1979 


A meeting of the Standing Committee of Council on Planning 
and Development was held in the No. 1 Committee Room, third floor. 
City Hall, on Thursday, November 29, 1979 at approximately 1:30 p.m. 


PRESENT 

ABSENT 

CLERK TO THE 
COMMITTEE 


Alderman Harcourt, Chairman 
Alderman Ford 
Alderman Kennedy 

Alderman Boyce 
Alderman Puil 


M. L. Cross 


RECOMMENDATIONS 


1 . Monthly Status Reports 

The Committee considered a memorandum dated November 27, 1979 
(on file in the City Clerk's Office) from the Director of Planning 
forwarding the monthly status report on rezoning applications for 
the month of October 1979. Also forwarded was a proposed new 
format for reporting to the Committee on a monthly basis regarding 
the status of development control applications consolidating the 
reports presently undertaken for rezoning and development permit 
applications, including appeals to the Board of Variance, Subdivision 
and Strata Title applications. The proposed new format consists 
of four sections: 


- concise overview of progress and any identifiable 
trends observed over several months 

- brief description of significant applications 
received and other applications of likely interest 
to the Committee 

- detailed svimmary statistics 

- summary of current rezoning applications 

Mr. R. Scobie expanded on some of the items contained in the 
section on rezoning applications and advised of forthcoming 
Public Hearings on December 6th, and 11th, January 10th and 17th. 

The amendment to the G.V.R.D. Official Regional Plan was 
discussed and the Committee requested direction as to how Council 
could proceed with the cimendment to the Zoning and Development 
By-law with respect to the lands at the foot of Angus Drive. 
It was suggested that the Director of Legal Services report to 
the next Council meeting on alternatives. 

Mr. A. Floyd reported on the following major development 
permit applications: 

i) 855 West 8th Avenue D.P.A. #85757 

"Construct apartment building containing 38 dwelling 
units." 

Height - 3 storey 

Off-street parking - 40 spaces (underground, access from 
lane). 
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ii) 


825 West 8th Avenue 


D.P.A. #85758 


"Construct apartment building containing 38 
dwelling units." 

Height - 3 storey 

Off-street parking - 40 spaces (underground, access from 
lane). 

i i i ) Champlain Heights Enclave 1 

"Construct 38 one-family dwellings." 

(Alternative design for remainder of unbuilt houses on 
this site). 

Height - 2 storey and cellar. 

iv) 1900 West Georgia Street D.P.A. #85516 

Preliminary Development Permit Application. 

"Construct 10 storey office/retail/residential develop- 
ment containing 110 dwelling units". 

Parking - two levels of underground parking. 

The Planning and Development Committee at its meeting of 
October 18, 1979 requested that an update of this appli- 
cation be presented when major Development Permit Appli- 
cations were next reported. 


With respect to (iv) the Committee felt that it would be 
useful to have a model of the development relating scale to Harbour 
Park and the buildings behind the development. 

Mr. D. McDonald, Zoning Planner, requested that the Committee 
provide comments to the Planning Department on the format for 
reporting development control applications. Members of the 
Committee indicated that the format was useful in that all the 
major applications would be reported to the Committee at the same 
time. 

RECOMMENDED 

A. THAT the monthly status report on development permit 
applications for the month of October 1979 be received. 

B. THAT the Director of Legal Services and the Director of 
Planning report to the next meeting of Council on the 
alternatives available to Council with respect to the 
three readings of the amending By-law for the lands 

at 75th Avenue and Angus Drive. 

2 . Review of Vancouver's Development Permit Process 

The Committee considered a report of the City Manager dated 
November 14, 1979 (on file in the City Clerk's Office) in which 
the Director of Planning reports on separate reviews of Vancouver's 
development permit process and makes recommendations for further 
improvements. The report notes that all reviews focus upon the 
discretionary development controls of the Central and Inner City 
areas rather than problems experienced with the more traditional 
zoning controls and processes of the outer areas. 

The report provides detailed information on the following: 


(a) City Manager's Review 

(b) Zoning seminar sponsored by the Vancouver City 
Planning Commission 


cont 'd. . 
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(c) U.D.I, /A.I. B.C. City Hall Liaison Committee 

(d) Vancouver City Planning Commission 

(e) the Development Permit Board and Advisory Panel 

Mr. J. Coates, Central Area Planning, outlined the report 
noting that the basic Development Permit Board process and the 
flexible discretionary development controls are considered to be 
working well. Applicants and the interested public have a good 
opportunity to discuss applications. Few applications are referred 
to City Council. 

The problems which have emerged from the new discretionary 
development control process relate primarily to the length of 
the period of uncertainty on development permit applications as 
experienced by both applicants and staff. 

The report provides detailed analysis on the Development 
Permit Board including: 

a) procedure and staffing adjustments 

^ b) clarification of the process 

c) development controls 

d) other concerns 

e) solutions underway 

The report contains the following summary conclusions: 

"The basic Development Permit Board process and the flexible 
discretionary development controls brought into being since 
1974 are considered to be worthwhile. 

The Development Permit Board is, however, increasingly aware 
of the need to review and amplify many of the By-laws and 
Guidelines that it has to work with. From experience, it 
is clear to the Board and to staff that several of them need 
improvement and updating if they are to provide a continuing, 
satisfactory basis for directions to be given and judgments 
made. 

Staff and applicants are aware that the process requires: 

- clarification re allocation of staff resources; 

- streamlining, especially the preliminary development 
permit application. 

In addition to solutions already underway, implementation 
of the following 14 conclusions is considered necessary 
to resolve significant remaining problems. Improvements 
to the City's development permit approval process would 
result from proposed basic adjustments to organization and 
procedures in order to more effectively deal with the 
newer discretionary development controls. A main recommenda- 
tion involves the centralization of responsibility for 
processing major applications into the hands of the individual 
'Development Planners'. The benefits of such change cannot 
be objectively proven in advance. It is noted, however, 
that somewhat similar systems operate successfully in 
other cities, notably Calgary and Edmonton." 

The 14 conclusions are: 

1. Keep the basic development permit board process. 

Continue to operate with development controls which 
embody the exercise of discretion. 


cont 'd. 
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2. Keep the Development Permit Board and Advisory Panel 
as is, in terms of size and composition. 

3. Keep the existing public notification procedures and 
keep the Development Permit Board practice of meeting 
in public. 

4. Extend Development Permit Board jurisdiction to the whole 
city for all major and all contentious applications. 

5. Allocate senior staff resources to expedite the 
processing of major development permit applications 

so that the present heavy role of central area planners 
in that work can be phased out. This would include 
creation of a minimum of two 'development planner' 
positions . 

6. A schedule of expected steps and dates for each 
development permit application be prepared and agreed 
at the first meeting between the development planner 
and applicant. 

7. Limit preliminary applications to a presentation which 
describes the important elements. 

8. Prepare and make readily available a development permit 
process guide clarifying the development process for 
applicants and staff. 

9. Publish a review of Development Permit Board activity 
annually. 

10. Institute periodic annual or bi-annual rebriefing courses. 

11. Clarify and refine by-laws, policies and design guidelines. 

12. Add a development permit application record system 
similar to existing computerized Permits & Licenses 
Department record systems. 

13. Review the role and by-law of the Board of Variance. 

14. Review the role and By-law of the Urban Design Panel. 

Conclusions 4, 5, 13 and 14 require Council approval now. 
Conclusions 8, 10 and 12 will require Council approval for 1980 
budget purposes. The Director of Planning and the Development Permit 
Board will proceed to implement the remainder unless instructed 
otherwise. 

The City Manager recommended approval of the following recom- 
mendations of the Director of Planning: 

1) That Council approve in principle the foregoing conclusions 
resulting from recent reviews of the City's development 
permit process. 

2) That the Director of Planning be instructed to make appli- 
cation for amendment to Zoning and Development By-law No. 3575 
in order to extend Development Permit Board jurisdiction 

as described in this report to the whole City, and that 
this application be sent directly to a public hearing. 

3) That the Director of Planning consult with the City Manager 
in order to determine how the allocation of two Development 
Planners is to be achieved. 

cont'd. . . . 
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4) That the Director of Planning report back to Council on the 
matter of instituting a review of the role and By-law 

of the Board of Variance. 

5) That the Director of Planning report back to Council on 
the matter of instituting a review of the role and By-law 
of Urban Design Panel. 

Forming part of the Manager's Report is a detailed report 
dated June 6, 1979, prepared by the A. I. B.C. Housing Committee 
(on file in the City Clerk's Office) containing the following 
recommendations regarding changes to the Development Permit process: 

1. There is a need to establish whether or not a project is 
feasible at an early stage in the design process, before 
large amounts of time and money have been expended on the 
development of detail. 

2. The process of expediting a Development Permit Application 
should be consistent, predictable, and easily explained to 
those applicants who may not have experience with the 
process, 

3. A reasonable time frame should be established for all steps 
in the process. 

4. Communication should be increased among all parties 
concerned . 

The A. I. B.C. also recommends that an appeal process be available 
at all stages. 

Mr. B. Roelofsen and Mr. R. Romses were present to reinforce 
the views of the A. I. B.C. 

A letter dated November 6th from the Vancouver City Planning 
Commission was considered by the Committee. The Commission's 
response was included in the City Manager's Report. Mrs. J. Catliff, 
Chairman of the Commission's sub-committee on this topic, was present. 
The Commission commented (on file) on the conclusions and specifically 
recommended that there should be one or more additional members 
from the public at large to the Development Permit Advisory Panel. 

Also considered by the Committee was a letter dated November 22, 
1979 from the Community Arts Council (on file) noting a concern 
with respect to the small amount of citizen input into the Develop- 
ment Permit Process. 

The Committee also considered a letter dated November 20, 1979 
from Mr. Zale Tanner, Cooper, Tanner and Associates (on file) 
recommending that the Zoning By-law be simplified and be made less 
discretionary with less uncertainty for the Consultant or that the 
Department be properly staffed. Mr. Tanner noted that most of his 
questions had been answered in the debate. He commented that when 
applications are made, the applicant should be supplied with a list 
stating which codes, by-laws, design guidelines, etc. apply at that 
particular time. He also noted that many applications appear to get 
bogged down at the Urban Design Panel stage. The Chairman advised 
that this would be taken care of in the review of the Urban Design 
Panel . 

Members of the Committee were prepared to accept the recom- 
mendations of the Director of Planning. One member expressed the 
view that there should be further study of discretionary powers, 
height limitations, view control and appeal processes. 


cont'd. . . . 
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2. 5th Avenue between Glen and Clark Drives 
and Burlington Northern Railway Inc, 

"The Burlington Northern Railway Inc. has a spur track 
crossing of Glen Drive 35 feet north of 5th Avenue. The purpose of the 
spur track crossing is to provide a facility to the east for the loading 
and unloading of trailers from railway cars on Company lands. 

The Company proposes to provide access to the facility along 
5th Avenue east from Glen Drive. 5th Avenue is undeveloped and the 
Company has made application for permission to construct and maintain 
a 20 foot gravel roadway on 5th Avenue from Glen Drive to a point approxi- 
mately 300 feet east of Keith Drive. It is to be noted that the Company 
is the owner of all the lands abutting 5th Avenue from Glen to Clark Drive. 

I RECOMMEND that 5th Avenue between Glen and Clark Drives be 
closed and stopped up and leased to the Company subject to the following 
conditions: 

(a) The term to be 10 years subject to 1 year's notice of 
cancellation at a nominal rental of $1.00. 

(b) The use to be for vehicular access only and no buildings 
to be constructed upon the lease area. 

(c) The Company to construct a 20 foot gravel roadway and 
related works upon the lease area to a design first 
approved by the City Engineer and to maintain the 
roadway during the term of the lease. 

(d) The Company to relieve the City of all liability in 
respect to the lease area. 

(e) The right to construct, maintain, and reconstruct 
public utilities in the lease area to be reserved. 

(f) An Agreement satisfactory to the Corporation Counsel 
and City Engineer." 

Your Board RECOMMENDS that the foregoing be approved. 

3. Wooden Planter Barrels Fronting 306-316 
West Cordova Street 

"Mr. B. Ewedd, President of New Look Interiors Ltd., has 
applied for permission to install approximately seven wooden planter tubs 
to hold small trees fronting their premises at 306-316 West Cordova 
Street. Permission is recommended subject to the following conditions:- 

(a) New Look Interiors Ltd. enter into an agreement as 
provided by the Encroachment By-law. 

(b) The annual charge be Nil." 

Your Board RECOMMENDS that the foregoing be approved. 
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RECOMMENDED 

A. THAT Council approve in principle the fourteen conclusions 
contained in the City Manager's Report dated November 14, 
1979, resulting from recent reviews of the City's 
development permit process . 

B. THAT the Director of Planning be instructed to make 
application for amendment to Zoning and Development 
By-law No. 3575 in order to extend Development Permit 
Board jurisdiction as described in the report to the 
whole City, and that this application be sent directly 
to a public hearing. 

C. THAT the Director of Planning consult with the City 
Manager in order to determine how the allocation of 
two Development Permit Planners is to be achieved. 

D. THAT the Director of Planning report back to Council 
on the matter of instituting a review of the role and 
By-law of the Board of Variance. 

E. THAT the Director of Planning report back to Council 
on the matter of instituting a review of the role and 
By-law of the Urban Design Panel. 

F. THAT further study be carried out with respect to 
discretionary powers, height limitations, view control 
and the appeal process at all stages recommended by 
the Architectural Institute of British Columbia. 

3. Proposed Redevelopment of the Casa Mia Property 
on S.W. Marine Drive 


The Committee considered a letter dated October 17, 1979 (on file) 
from the Director of Planning in reply to a letter dated October 1, 
1979 from Clasky-Vogl Environments with respect to possible redevelop- 
ment of the property to provide for an "executive exercise park". 
The Director of Planning advised that it would be premature to 
support a dramatic change to the established residential character 
of the area, however, if the applicants wished, they could submit 
a formal rezoning application. 

The Chairman advised that he had agreed that this matter be 
placed on the agenda in order that the applicants could present 
their proposal to the Committee and obtain preliminary feedback. 

Mr. R. Clasky presented a series of slides indicating the 
exterior and interior of the principal building on the site. Casa 
Mia, as well as the land sloping down to the Fraser River, which 
they hoped to develop into an executive exercise park for members. 
They have contacted some of the surrounding neighbours and have 
met with a favourable response. 

Members of the Committee noted that this would have an 
enormous impact on the whole community. Staff did not favour the 
development because of the precedent it would set. The Committee 
advised Mr. Clasky that their reaction to the proposal was negative. 

RECOMMENDED 

THAT the presentation of Mr. R. Clasky, Clasky-Vogl Environ- 
ments, be received. 

* * * * 

The meeting adjourned at approximately 3:30 p.m. 

* * * * 
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NOVEMBER 29, 1979 


A meeting of the Standing Committee of Council on Community Services 
was held on Thursday, November 29, 1979, in Committee Room No. 2, 
Third Floor, City Hall, at approximately 1:30 P.M. 


Recorded Vote 

Unless otherwise indicated, votes of the Committee on all items 
are unanimous. 


RECOMMENDATION 

1. Gay Alliance Toward Equality (G.A.T.E.) - 

Appeal of Ruling by Director of Permits & Licenses 

The Committee had before it for consideration a Manager's 
report dated November 20, 1979, in the which the Director of 
Permits & Licenses reported, in part, as follows: 

"The Gay Alliance Toward Equality (G.A.T.E.) is appealing my decision 
not to take any further action regarding its complaint concerning 
an incident which took place in the Denman Inn Lounge on September 15 , 
1979. I held a hearing in my office on October 30, 1979, which was 
attended by Mr. Van Ommen, The General Manager of the Denman Inn, Mr. 
Joyce, complainant, and Mr. Ludwar of G.A.T.E. 

The complaint from Mr. Joyce is that he was told to leave the premises 
on the basis of sexual orientation. Mr. Joyce advised that he is a 
homosexual and that he and a male friend were displaying some affection 
towards each other by placing their hands on each others shoulders and 
by kissing. Mr. Van Ommen advises that he would not permit this type of 
conduct from heterosexuals either but does admit that the manner in which 
Mr. Joyce was told to leave was not ideal. " 

The Director of Permits & Licenses went on to say in the 
report it is his opinion the incident involved a violation of 
behaviour standards and added the Human Rights Branch would 
not accept the complaint or conduct an investigation. The report 
concluded with a recommendation that the Gay Alliance be informed 
the City does not interfere with standards of behaviour which are 
reasonably set by the management of a business premises and 
therefore Council should dismiss the appeal. 

Appearing before the Committee on this matter were the 
Director of Permits & Licenses; Mr. Van Ommen, general Manager 
of the Denman Inn and the complainant, Mr. Rob Joyce, and a 
representative of the Gay Alliance. 


PRESENT: 


Alderman Rankin, Chairman 


Alderman Bellamy 
Alderman Gerard 
Alderman Little 
Alderman Marzari 


COMMITTEE CLERK: 


H. Dickson 


Continued 
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Mr. Joyce advised the Committee the activity he and his 
partner engaged in at the Denman Inn on September 15, 1979 was 
the mildest, simplest form of affection, that heterosexual 
patrons were engaged in similar activity and the atmosphere 
in the restaurant was conducive to shows of affection. 

Mr. Joyce claimed he and his partner were subjected to dis- 
crimination on the basis of sexual orientation and, questioned by 
the Committee Chairman, said he and his partner "may have kissed". 

Mr. Joyce said that he and his partner were subjected to 
ten minutes of verbal abuse by the manager of the restaurant in 
the Denman Inn, that Mr. Van Ommen has admitted the manner they 
were asked to leave was less than ideal, and he asked the 
Committee to recommend that Council revoke the license of 
Humphrey's Restaurant or reprimand Denman Place Inn. 

The Chairman indicated there are two basic issues: can a 
business establishment such as a restaurant set standards of 
behaviour for its patrons and if that standard of behaviour is 
not acceptable, can the management then ask patrons to leave? 

During discussion the Committee clearly indicated that it 
feels management can and should set standards of behaviour and 
that if these standards are not met, patrons can be asked to 
leave but discretion should be exercised by the management in 
asking such patrons to leave . 

Mr. Van Ommen indicated that Mr. Joyce and his partner were 
not behaving in a manner acceptable to Denman Place Inn and 
admitted the manner in which they were asked to leave was 
inappropriate . 

The Committee concluded there were no grounds for any show 
cause procedure, and following discussion, it was 

RECOMMENDED 

THAT the Gay Alliance Toward Equality be informed 
that the City does not interfere with standards 
of behaviour which are reasonably set by the 
management of a business premises and that Council 
therefore dismiss the appeal of the Gay Alliance. 


2 . Hearing Services for Senior Citizens in Vancouver 

The Committee had before it for consideration a Manager's 
report dated November 23, 1979 which was prepared in response 
to a letter dated October 24, 19 79 from The 411 Seniors' Centre 
Society which expressed concern over the provision of Provincial 
government help to Vancouver senior citizens in obtaining hear- 
ing aids. 

In the Manager's report the Medical Health Officer pointed 
out certain shortcomings in the suggestions of The 411 Seniors' 
Centre Society for a "pay-a-share" formula which would enable a 
senior citizen to purchase an aid from a licensed dealer. The 
report concluded with a recommendation from the Medical Health 
Officer that Council make representation to the Provincial 
Government for funds for the delivery of comprehensive program 
for the hearing needs of Vancouver citizens to be operated by 
the Vancouver Health Department. 
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Appearing before the Committee on this matter were Dr. H. 
McLean and Ms. P. Towler of the City Health Department and Mr. 
Chuck Bay ley. Chairman of The 411 Seniors' Centre Society. 

During discussion Mr. Bayley advised there is a need for 
financial assistance for senior citizens in acquiring hearing 
aids and that the Manager ' s ' report does not provide for such 
help. He suggested a formula for financial assistance should 
be established under which the most needy are provided with 
higher subsidies than those who are less needy. 

Dr. McLean advised the Committee there are discussions of 
cost-sharing for health programs ongoing between the City of 
Vancouver and the Province but he doubted the government would 
be interested in providing subsidies which would become part 
of the profit of private dealers. 

Following further discussion, it was 
RECOMMENDED 

THAT Council make further representation to the 
Provincial Government for funds for the delivery 
of a comprehensive program for the hearing needs 
of Vancouver citizens to be operated by the 
Vancouver Health Department. 

CONSIDERATION AND RECOMMENDATION 

3 . Day Care Centre - 5712 Wiltshire Street 

The Committee had before it for consideration a Manager's 
report dated November 27, 1979, in which the Director of Planning 
provided background information in connection with an appeal by 
Ms. lolanda Szilagyi. 

Ms. Szilagyi proposes to operate a day care centre at 5712 
Wiltshire Street, a conditional use, and was refused a develop- 
ment permit by the Director of Planning. 

In the Manager's report the Director of Planning explained 
twelve neighbouring property owners were notified of the 
Development Permit Application; one letter was received stating 
no objection and one letter and a petition containing fifty-one 
signatures from fifty household were received stating objections 
to the proposed development. The report went on to list the 
objections of the neighbours. 

The report also advised that Ms. Szilagyi has appealed the 
decision of the Director of Planning to the Board of Variance 
which, at the applicant's request, laid over the appeal at its 
meeting on November 21, 1979 and that the Board directed neighbour- 
ing property owners be notified the Board will hear the matter on 
Wednesday, December 5, 1979. 

Appearing before the Committee on this matter were Mr. A. 
Floyd of the Development Permit Section of the Planning Depart- 
ment and the appellant, Ms. Szilagyi. 

Asked by the Committee why she filed an appeal with the Board 
of Variance, Ms. Szilagyi replied the notification from the 
Director of Planning that her application had been turned down 
specified clearly she had only fifteen days in which to appeal 
and therefore she filed an appeal right away. 
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During consideration of the matter the Committee enquired 
about the location of the fifty households objecting to the 
day care use and was shown a map by Mr. Floyd indicating the 
location of the objectors. 

Ms. Szilagyi spoke about her proposed day care centre, 
advising that it will be for twenty-four children, that it will 
be more than merely custodial care and that well-qualified 
personnel will operate the centre. She claimed neighbours will 
not suffer, that the day care centre will not diminish property 
values . 

It was also noted during discussion there are day care 
centres at 33rd and Granville and one at 41st and Oak and only 
one vacancy exists. Ms. Szilagyi said she has twenty children 
enrolled for her proposed centre - they are not from the immediate 
area but come from throughout the City. Asked whether she has 
considered any other location for a day care centre, she replied 
she cannot afford rent on another building and the home she owns 
at 5712 Wiltshire is suitable for day care. 

The Committee noted that under the City Charter the Director 
of Planning has clear authority over conditional uses and that 
any appeal must be handled by the Board of Variance, but was 
advised by Mr. Floyd the Committee can express its views. 

The Committee felt Council may wish to rule on the matter 
and it is therefore 

submitted for Council's CONSIDERATION whether it 
wishes to hear both sides of the matter of a day 
care centre being located at 5712 Wiltshire Street; 


If Council so wishes, it is 
RECOMMENDED 

THAT Council request the Board of Variance to defer 
consideration on the matter of 5712 Wiltshire Street 
until January 1980. 


The meeting adjourned at approximately 3:15 P.M. 


* * * * * 


PART REPORT TO COUNCIT. 


STANDING COMMITTEE OF COUNCIL 
ON 

TRANS PORTATION 


November 29 , 1979 


A meeting of the Standing Committee of Council on 
Transportation was held on Thursday, November 29, 1979, in the 
No. 1 Committee Room, third floor. City Hall, at approximately 
3:30 p.m. 



PRESENT; 


ABSENT: 

ALSO PRESENT: 

COMMITTEE CLERK; 


Alderman W. Kennedy, Chairman 
Alderman D. Bellamy 
Alderman M. Harcourt 
Alderman H . Rankin 

Alderman H . Boyce 

Alderman M. Ford 

J . Thomas 


RECOMMENDATION 

1. Request for Pedestrian Overpass 
3300 Block Wall Street 


On June 14, 1979, Mrs. F. Crossman made representation to the 
Committee on behalf of a number of citizens groups requesting a 
pedestrian overpass to New Brighton Park. The Committee recommend- 
ed the following action which was subsequently approved by Council: 

"That the City Engineer be instructed to report back on 
costs of constructing an overpass on Wall Street 
connecting with the southeast entrance of New Brighton 
Park, or other measures which may be necessary; such 
report to be submitted to permit inclusion of the 
project in the Supplementary Capital Budget and 
completion of the overpass before the summer of 1980." 

In a Manager's Report dated November 19, 1979 (on file), the 
City Engineer reviewed pedestrian crossing conditions at the 
entrance to New Brighton Park, and concluded that heavy traffic 
volumes in the area adjacent to the Second Narrows Bridge presented 
particular difficulty for pedestrians attempting to cross Wall 
Street at this location and a pedestrian overpass was needed. 

The report noted planning for the freeway conne ction in the 
Cassiar corridor was proceeding and there was some potential for 
changes in the roadway grades on either side of the corridor and 
therefore the overpass design should be compatible with the new 
proposed roadway. Estimated cost of the overpass would be 
approximately $250,000. 

Mrs. Crossman thanked the Committee for its efforts on behalf 
of the residents in the area. She stated the overpass was badly 
needed and it was hoped installation would not be delayed because 
of the Cassiar corridor project. Mr. D. Rudberg, Assistant City 
Engineer, Traffic Division, advised it did not appear that the 
connection would have much impact on the pedestrian overpass to 
New Brighton Park. 
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RECOMMENDED 

A. THAT the concept and principles pertaining to a 
pedestrian overpass in the 3300 Block Wall Street 
be approved in principle, subject to a final 
design which would take into account the details 
of the design of the connecting roadway in the 
Cassiar corridor. 

B. THAT the project cost estimated at $250,000 be 
submitted for consideration during the review of 
the 1980 Supplementary Capital Budget. 


2 . Revenue Sharing Act: Arterial Street Improvements 

The Committee had for consideration a Manager's Report dated 
November 22, 1979 (on file), in which the City Engineer presented 
the following list of potential eligible projects for the 1980 
Provincial Revenue Sharing Program: 

1. Marine Way /Marine Drive: Kerr to Boundary (construction) 

2. Boundary Road: Imperial to Marine Way (1980 construction) 

3. Cordova Extension: Granville to Howe (construction) 

4. 22nd Avenue: Nanaimo to Renfrew (construction) 

5. Clark-Knight Diversion: (safety improvements) 

6. Slocan at 29th: (safety improvements) 

7. North West Point Grey Access Road: 4th Diversion to 
250' west of Blanca (construction) 

8. Pedestrian Overpass: Wall Street at Windermere 

9 . Access Roads for Pier B-C Trade/Convention Centre : 
(design and preparatory work) 

10. Taylor/Smithe Connector: (property acquisition and 
construction) 

11. 41st & Granville: 4 left-turn bays (property acquisition) 

12. Tyne: Kingsway to 49th (property acquisition) 

13. Tyne: Kingsway to 49th (construction) 

14. Boundary Road: 29th Avenue to Vanness (property acquisition) 

15. Kingsway: left-turn bays at Knight Street 

16. Granville & 70th: by-pass (property acquisition) 

17. Fir Street: 3rd Avenue to 4th Avenue (property acquisition) 

18. Cambie at Broadway and 12th: left-turn bays (property 
acquisition) 

19. 12th: Lakewood to Clark (construction) 

20. Widening at Cambie Street Bridge at 2nd Avenue 
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The Committee was advised preliminary estimates for this 
program totalled $11 million and it was noted that not all portions 
of the projects were eligible for the 50% Provincial participation. 
Preliminary estimates indicated that approximately 90% of the 
projects would be eligible, providing a maximum potential 
provincial contribution of approximately $5 million. It was 
further noted not all of the projects have been fully approved 
by Council and as a result, flexibility should be maintained in 
order to delete certain applications if local project approvals 
were not received. 

Alderman Harcourt advised while he was in general agreement 
with the majority of the projects proposed, he was opposed to 
items 2 and 14 (Boundary Road: Imperial to Marine Way, and 
Boundary Road: 29th Avenue to Vanness) . These two projects, he 
felt, basically provided a link for the Annacis Island crossing, 
which he could not support. 

RECOMMENDED 

A. THAT the projects listed in the Manager's Report 
dated November 22, 1979, be submitted to the 
Province for funding consideration as part of the 
1980/81 Revenue Sharing Act - Roadway Improvements. 

(Alderman Harcourt opposed to projects No. 2 and 14) 

B. THAT projects be removed from consideration as part 
of this year's program if Council approvals for 
individual projects are not received. 


3. Status of Shaughnessy Hospital Development and 

Traffic and Parking Matters in the Immediate Area 

In a Manager's Report dated November 21, 1979 (on file), the 
City Engineer and Director of Planning reported on the status of 
the Shaughnessy Hospital expansion project with particular refer- 
ence to traffic and parking problems. The report was requested 
by Council Members at the Council meeting of July 10, 1979. 

Mr. M. Pedneault, Planning Department, and Mr. I. Adam, 
Traffic Department, reviewed the sections of the report dealing 
with their respective disciplines. Mr. Pedneault summarized on- 
site development to date, and noted that completion of the new 
Children's/Grace Hospital was expected by the end of 1980 with a 
further six months for completion of occupancy. 

Mr. Adam reported many of the initial fears relating to 
traffic and parking proble ns expressed by residents in the area 
have been resolved by the conditions imposed by the City in the 
terms of the Development Permit. The Hospital now planned a ring- 
road around the hospital within the boundaries of the site, which 
should drain circulation away from surrounding streets. Fourteen 
hundred parking spaces would be provided and it was felt this 
number would be adequate for hospital needs for the next few years. 
The issue still to be resolved related to the parking fees to be 
charged. The City's position was that if the fee was too high 
or the spaces were too difficult or unpleasant to use, some drivers 
may chose to park on-street. Berming and fencing around the site 
would reduce the potential for spill-over onto the neighbouring 
residential streets. The channelization at Oak and Devonshire 
should exclude any non-local traffic and it was proposed to 
continue monitoring traffic and parking around the hospital to 
determine the need for further measures on local streets. 
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Mr. H. Gordon-Cooper addressed the Committee and presented 
a brief (on file) on behalf of the Citizens' Committee on Traffic 
and Parking re Shaughnessy Hospital . The brief complimented the 
Planning and Traffic Departments on their helpful and courteous 
approach to citizens' concerns and cited specific areas that 
remained unresolved, namely, increased use of the 32nd Avenue 
turn-off and evidence of additional on-street parking by Shaughnessy 
Hospital and Red Cross personnel on 32nd and 35th Avenues. The 
Citizens Committee recommended that the new Shaughnessy Hospital 
provide free parking for employees because the income derived 
from these fees would be at the expense of local citizens likely 
to lose the use of their residential streets. 

Mr. Gordon-Cooper stated traffic and parking was still a 
hot issue in the Shaughnessy area and he felt the public information 
meeting which had been suggested by the Engineering Department 
would not be beneficial until the Hospital project was further 
advanced. 

RECOMMENDED 

A. THAT the appropriate hospital officials be requested 
to work out a comprehensive parking policy for 
Shaughnessy Hospital and adjacent areas in consult- 
ation with the City Engineer and Director of Planning; 
as required by the Development Permit Board and that 

a public information meeting be held in the community 
to discuss these policies. 

B. THAT the City Engineer be requested to monitor the 
parking and traffic conditions as outlined in the 
Manager's Report dated November 21, 1979, and also 
report back to the Transportation and Planning and 
Development Committees within six (6) months of 
full occupancy of the expanded hospital. 

C. THAT City staff investigate the specific concerns 
referred to in the brief of the Citizens' Committee 
for report back to the Transportation Committee. 


* * 


The meeting adjourned at approximately 4:45 p.m. 


fOR C0UJ3CII ACTiOH SEE PA6E(S) . 


DISTRIBUTE) MONDAY 

REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON 

PLANNING AND DEVELOPMENT 


DECEMBER 6, 19 79 


A meeting of the Standing Committee of Council on Planning 
and Development was held in the No. 1 Committee Room, third floor. 
City Hall, on Thursday, December 6, 1979 at approximately 1:30 p.m. 


PRESENT : Alderman Harcourt, Chairman 

Alderman Boyce 
Alderman Ford 
Alderman Kennedy 
Alderman Puil 

CLERK : M. L. Cross 


RECOMMENDATIONS 

1 . The North Foot of Hornby Street 

The Committee considered an information report of the City 
Manager dated November 29, 1979 (on file in the City Clerk's Office) 
summarizing the meetings and negotiations held in 1979 regarding 
the property at the north foot of Hornby Street. On October 30, 
1979 Council referred a motion recommending that City staff nego- 
tiate with the owner to try and effect an exchange of this property 
with City-owned land or recommend other means to preserve the 
view from Hornby Street. The Vancouver City Planning Commission 
supported this motion. 

The report notes that the property has a 100 foot frontage 
on West Hastings Street and an average depth of 236 feet. The 
area of the property is approximately 23,600 sq. ft. and under the 
provisions of the DD Zoning District a building of approximately 
165,000 sq. ft. could be constructed (F.S.R. 7.00). The height 
limit for the site in the Zoning Schedule is 300 ft., although 
this could be relaxed to 450 ft. under special circumstances. 
Hornby Street is 66 ft. wide, and the property in question is not 
centered on the centre line of Hornby Street. To the east is the 
Metropolitan Building which contains the Terminal City Club. To 
the west is the Vancouver Club. Both of these two buildings 
present somewhat blank and unattractive facades to the vacant 
property that is now used for parking. 

On January 9, 1979 Council resolved: 

"That Council appoint a Committee consisting of the City Manager, the 
Director of Planning, the City Engineer and the Chairman of the Planning 
and Development Committee to explore with Dominion Construction various 
alternatives to having a building on the site at the north end of Hornby 
Street." 

At a meeting in February 6, 1979, four options were identified 
as follows: 

a) Outright purchase of the property by the City. 

b) A thin development on the site preserving as much of the 
view as possible. 



cont 'd. 
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Board of Aciministration, P'^ebruary 12th, 1971 .... (WORKS -3) 

4-. Twin Sewers in the Lane South of 

Bumaby Street between Thurlow Street 
and Burrard Street 


"This old sewer in this lane should be replaced to provide 
capacity for new development in the block. The new construction will be 
a "twin" sanitary and storm sewer. 

The estimated cost is $23,000. 

I RECOMMEND that $23,000. for this purpose be appropriated from 
Account Code 01l6/7906, "Miscellaneous - Unallocated" in the 1970 Sewers 
Capital Budget." 


Your Board RECOMMENDS -that the foregoirgbe approved. 


5. School Site - Closing 5th Avenue and 
Leme South of 5th Avenue between 
McLean Drive and Woodlsmd Drive 

"The Vancouver School Board is proposing to enlarge the 
Grandview School site situated between /+th and 5th Avenues, McLeein to 
Woodland Drives and has acquired the lots to the south bounded by 
5th Avenue and the Grandview Highway, McLean to Woodland Drives. 

The School Board has made application to acquire 5th Avenue 
between McLean and Woodland Drives and the lane south of 5th Avenue, 
Grandview Highway to Woodlsind Drive in order to consolidate the School 
Site. 

I RECOMMEND that 5th Avenue (outlined red) and the lane south of 
5th Avenue (outlined green) on plan marginally numbered LF.5529 be closed 
and stopped up and conveyed to t he School Board to be subdivided with 
school lands subject to the following conditions :- 

(a) A portion of the closed lane required for Grandview 
Highway North be dedicated. 

(b) The lands bounded by 5"th Avenue to the Grandview 
Highway, McLeaji to Woodland Drives be consolidated to 
form one parcel. 

(c) The School Board to agree to dedicate to the City an 
area equivalent to the closed street and lane included 
in the consolidated parcel if required for municipal 
purposes. 

(d) The Board to grant the City an easement for utility and 
municipal purposes over the closed street and lane. 

(e) An Agreement satisfactory to the Corporation Counsel and 
City Engineer." 


Your Board RECOMMENDS that the foregoing be approved. 
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c) Consolidation of the site with the adjoining Vancouver 
Club property thereby permitting a development (to the 
full permitted density for the total site) generally 
towards the western side of the property. This would 
entail a redevelopment of the Vancouver Club. It was 
noted that the Vancouver Club is a Heritage building. 
However, it becomes a question of priorities as to 
whether the preservation of this view is more, or less 
important, than the preservation of the Club building. 

d) The opportunity for a transfer of all or some of the 
permitted floor area to another site. The Canadian 
Imperial Bank of Commerce property on Block 20 was 
identified as a remote possibility. 

By letter dated May 31, 1979, Mr. Gary S. Grais of Dominion 
Construction, informed the City Manager that the Vancouver Club 
members were not interested in redevelopment. 

On June 20, 1979 there was a general discussion on alternative 
development forms and on opportunities for the transfer of develop- 
ment rights. It was noted at that meeting that the Cordova Street 
extension would be going through within a year and a half. 

In the plans associated with the first concept for the Trade 
and Convention Centre prepared by the Provincial Government it was 
assumed that the Hornby Street end property would not be developed 
and the pedestrian (and possibly vehicular) access would be 

provided. While this concept is a desirable objective both for 
access and the preservation of view, there was no negotiated basis 
for the assumption. 

On October 26, 1979 at a meeting involving many of the parties 
to potential developments of the Central Waterfront and Pier B-C, 
Mr. Frank Musson, Architect, representing Dominion Construction 
noted that the development of the site is essentially in abeyance, 
until such time as the Cordova Street extension to Burrard Street 
has been constructed. 

Mr. Grais confirmed by telephone on November 22nd, that there 
were no immediate plans for the development of the property. He 
noted that Dominion Construction's preference was to proceed with 
a development at some time, preferably following construction of 
the Cordova Street extension, and in association with other water- 
front developments such as the proposed Trade and Convention Centre. 

Two significant objectives which will need to be considered 
when and if a proposal for development, at the foot of Hornby Street, 
is brought forward are: 

a) To preserve the long view down Hornby Street to the water 
and the mountains. In this context it should be noted 
that Cruise Ships tied up at Pier B-C can be seen down 
Hornby Street. 

b) To ensure access for pedestrians (and possibly vehicles) 
to the waterfront and the development on Marathon lands 
and Pier B-C. 

Any development on the property will affect the view, possibly 
to the extent of blocking it altogether. Pedestrian access appears 
to be entirely achievable to the extent that this would be both 
compatible with and a desirable feature in any development. The 
only viable option to ensure the preservation of all the view appears 
to be the purchase of the property by the City. Transfer of 
development rights has not been pursued at this time. In preliminary 
discussions. Dominion Construction representatives have indicated 
there is no suitable City-owned property available in the area. 


cont 'd . 
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Mr. Grais advised that the property at the north foot of 
Hornby Street was an available site and ultimately Dominion Construc- 
tion will want to develop there. They are asking guidance as to 
what would be permitted there. 

A member of the Committee noted that if anything is developed 
on that site the public will be outraged and inquired how it 
became private property rather than a street-end and if there were 
any covenants on it. 

Another Committee member advised that the property is privately 
owned and unencumbered. There are guidelines for development and 
the developer should be able to develop. Dominion Construction has 
indicated a willingness to come up with an acceptable design and 
not completely destroy the view down that street. The City cannot 
afford to buy that property. 

The Chairman advised that if Council feels this is a significant 
issue and wishes the Planning Department to do a greater in depth 
study this should be reviewed when the Department's 1980 work pro- 
gram is considered. 

RECOMMENDED 

THAT the report of the City Manager dated November 29, 1979 
be received. 


2 . Removal of Non-Conforming Billboards and Roof Signs 

The Committee considered a report of the City Manager dated 
September 20, 1979 (on file in the City Clerk's Office) in which 
the Directors of Planning and Permits and Licenses report on revi- 
sions to the Sign By-law. 

The report notes that on May 1, 1979 Council deferred consider- 
ation of a Manager's Report dated April 10, 1979 to permit officials 
to report on the revisions of the Sign By-law as it relates to 
billboards. The April 10 report recommended that owners of the 
remaining bridge approach signs and the owners of buildings which 
have roof top signs in commercial areas which were not dismantled on 
a voluntary basis will be notified to remove the signs. 

The present report contains the history oi Council's efforts 
to limit inappropriate signs. 

Mr. D. McDonald, Zoning Planner, advised that immediately 
following the May 1, 1979 resolution of Council he was given a 
conducted tour of the City to view non-conforming billboards by 
the Vice President of Seaboard Advertising Company, the principal 
billboard company in the City, resulting in: 

a) An agreement by the Zoning Planner to review the full 
list of non-conforming signs presented by the Director 
of Permits and Licenses, and 

b) A mutual agreement of the Zoning Planner and Seaboard 

to consider and suggest appropriate alternative location 
and design criteria for the signage slated for removal. 

A comprehensive field survey of non-conforming signs revealed 
the following: 
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(a) All but a few signs included in the list still remain despite 
the voluntary removal program, the pace of which has reduced 
to a negligible rate over the past year or so. 

(b) Changes in the Zoning District Plan in recent years, together 
with the new Sign By-law, have resulted in the addition of 
many non-conforming roof signs and billboards in close 
proximity _to those on the list which was derived from an 
earlier districting pattern. 

(c) Many non-conforming, as well as some conforming, projecting 
signs and free-standing signs, as well as non-conforming 
painted wall signs, in the same designated areas ((a) and (b) 
above), were considered to be at least as offensive as the 
listed roof signs, billboards and spectaculars. 

(d) Many non-conforming, as well as some conforming, signs in all 
categories noted above which are located in other zones than 
"C" districts or bridge and freeway approaches (Schedule 'G' 
of the Sign By-law), were considered to be at least as offen- 
sive as the listed roof signs and billboards. 

(e) A number of ground-oriented billboards in bridge zones 
(Schedule 'G') located under bridge decks or beyond bridge 
ends were considered not to be particularly offensive, 
especially when otherwise permitted in that zoning district; 
when covering or dressing up a poorly maintained or drab, 
blank wall; when not projecting above or beyond a building 
facade; when not silhouetted against the sky or a view pan- 
orama; and when not conspicuous from a bridge deck or ramps. 

(f) The By-law has been quite effective over the years as a basis for 
causing the removal of many signs which were widely considered to 
be aesthetically unacceptable on the basis of location, spacing, 
height, size, i 1 lunination, design, copy, and particularly, scenic 
view obstruction. 

(g) A relatively few conspicuous, view-obstructing, roof-mounted bill- 
boards and spectaculars continue to stand, presumably as a result 
of recurrent appeals for time extensions, special case exceptions, 
or lack of vigorous enforcement action. 


The principal issues and challenges raised by the foregoing observations 
are as follows: 

(A) The relatively successful program of voluntary removal of 
offending roof signs, billboards and spectaculars of recent 
years must be pursued to a conclusion at an early date in 
order to achieve the full benefit of the program, as well as 
to honour the principles of consistency and equity in respect 
of those sign or building owners who have already complied. 
Continencornent of an iiiinGdiato program of mandatory renoval , 
involvinq Court action if noc(;<;sary, now appears to be the 
only option left to ensure compliance within a reasonable 
period of time in respect of those signs which have long 
been slated for removal. 

(B) The deadline of October 8, 1979, brings all appeals 
for time extensions, amortization periods, special cases and 
outstanding enforcement matters to a common point in time. 
It also presents the opportunity for an expanded program of 
voluntary and enforced removal of all non-conforming signs 
under the By-law, thereby ensuring a much more consistent and 
equitable approach to sign control in the City. 


cont ' d . 


Report to Council 
Standing Committee of Council 
on Planning and Development 
December 6, 1979 

Clause No. 2 cont'd : 

(C) Any review of the Sign By-law should be prefaced with a properly 
conducted inventory of all non-confoming signs in the City, a 
simultaneous comparative study of conforming signs with a 
similar visual impact as the non-conforming signs, and an 
evaluation of the aesthetic effect of the sign removal program 
to date and as may be extended. Concurrently, the encourage- 
ment of innovative ideas involving more diversified and expres- 
sive sign -forms within the context of recognized urban design 
principles should be pursued with the sign industry. 

The Directors of Planning and Permits and Licenses rofomriKMid 
'iS follows: 

(1) (a) That the owners of the remaining bridge approach signs be 
notified by the Director of Permits and Licenses to remove 
the signs as directed by Council on January 27, 1976; 
provided that no action be taken for a period of one (1) year 
from October 8, 1979 in respect of ground-oriented billboards 
located beneath bridge decks or beyond bridge ends which other- 
wise comply with the Sign By-law provisions governing bill- 
boards (Section 6(8)), except for spacing (Section 6(8)(h)), 
pending a review of the By-law provisions prohibiting bill- 
boards altogether in the Schedule 'G' designated areas. 

Further, in respect to those who fail to comply with the order, 
that Council pass a resolution under Section 571A of the 
Charter directing the removal of the signs and following the 
necessary procedure set out in Section 324A of the Charter. 

(b) That the owners of buildings which have third-oarty billboard 
roof signs or similar large premises identification roof signs 
in "C" zoning districts whicn were not removed on a voluntary 
basis as a result of the letters sent out by the Director of 
Planning subsequent to the Council directive of September 21, 1976, 
be notified one more time by the Director of Permits and Licenses; 
and that no action be taken for a period of one (1) year from 
October 8, 1979 in respect of all other roof signs listed pending 
a review of the By-law provisions relative to projecting signs 
extending above the roof line or parapet of buildings. Further, 
in respoct of those who f.iil to r.omply with the order, thot Council 
p.iss d rosolution under Sficf.ion S/IA of tha Ch.irt.cr rJirrjcting the 
removal of the signs and following the necessary procedure set out 
in Section 324A of the Charter. 

(2) That Council instruct the Director of Planning to bring forward for 

consideration, when dealing with the 1980 work program, recommendations 
for reviewing the Sign By-law, in consultation with the Directors of 
Permits and Licenses ana Legal Services, as well as representatives of 
sign industry, such review to address those issues and concerns raised 
before the Planning and Development Committee in October, 1978, as well 
as those considerations presented in this report. 

In respect to further enforcement action on a consistent and equitable basis, 
the following priorities are recommended for Council's consideration: 

(A) The inventory and removal of all non-conforming roof signs and bill- 
boards in what are now the same zoning districts as the signs in the 
current list. 

(B) The inventory and removal of all non-conforming projecting signs, 
free-standing signs, and painted wall signs in the same designated 
areas. 

cont ' d . . . . 
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(C) The inventory and removal of all non-conforming signs as listed in 
(A) and (B) above in all other areas of the City. 

(D) The inventory and removal of all other non-conforming signs City- 
wide. " 

Mr. K. Dobell, Deputy City Manager, advised that the present 
list of signs for removal was based on size, placement and location 
after considerable Committee and Council discussions and was not 
based on view obstruction or visual impact. He noted that ommissions 
in the regional inventory, zoning changes and the basic approach 
to sign control have resulted in many offensive signs (in terms 
of visual impact or view obstruction) not being included in any 
order for removal while a number of comparatively inoffensive 
signs are to be removed. 

The City Manager submitted for consideration either: 

(A) Continuation of the present policy which deals 
primarily with sign size, placement and location 

or 

(B) Investigation of modifying the Sign By-law to consider 
view obstruction and visual impact selectively by 
adopting the recommendations of the Directors of 
Planning and Permits and Licenses, and the adoption 

of the officials' recommendations for suggested 
priorities for further enforcement action as staff 
is available. 

Mr. R. Sinclair, Vice President, Outdoor Media, Seaboard 
Advertising Company, advised that he had submitted a letter to 
the Zoning Planner dated September 20, 1979 (on file in the City 
Clerk's Office) following the field survey on non-conforming signs. 
He outlined the following points as the basis for discussion prior 
to the report going to Council: 

1. Permit installation of billboards in G Zones where 
they do not conflict or interfere with the skyline. 

2. Permit installation of billboards against sidewalls 
in cases where the verge between sidewalk and building is 
City property. 

3. Permit variations in the height limits of billboards: 
(a) where the board is against a wall, to a maximum of 2 
feet above parapet, (b) where the property to be used is 
below street grade, height of board to be measured from 
street level, (c) in all other cases to be the same height 
as permitted for indexed boards, to discourage vandalism. 

4. Permit installation of billboards on roof tops where 
there is either a wall or structure as a backdrop. 

5. Permit installation of billboards in C.l Zones pro- 
viding they meet all other criteria of the By-law. 

6. The 300' restriction on billboards facing the same 
direction to be relaxed in certain instances when considered 
by the Director of Planning to be appropriate. 
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There was no opportunity to discuss these matters with Mr. 
McDonald. Mr. Sinclair noted that Seaboard have voluntarily 
removed over 300 signs and at present they have no revenue producing 
billboards on bridges which are view obstructing. 

After discussion the Committee 
RECOMMENDED 

A. THAT the owners of the remaining bridge approach signs 
be notified by the Director of Permits and Licenses to 
remove the signs as directed by Council on January 27, 
1976; provided that no action be taken for a period of 
one (1) year from October 8, 1979 in respect of ground- 
oriented billboards located beneath bridge decks or 
beyond bridge ends which otherwise comply with the 

Sign By-law provisions governing billboards (Section 6(8), 
except for spacing (Section 6(8)(h)), pending a review 
of tne By-law provisions prohibiting billboards altogether 
in the Schedule 'G' designated areas. 

Further, in respect to those who fail to comply with 
the order, that Council pass a resolution under Section 
571A of the Charter directing the removal of the signs 
and following the necessary procedure set out in 
Section 324A of the Charter. 

B. THAT the owners of buildings which have third-party 
billboard roof signs or similar large premises identi- 
fication roof signs in "C" zoning districts which were 
not removed on a voluntary basis as a result of the 
letters sent out by the Director of Planning subsequent 
to the Council directive of September 21, 1976, be 
notified one more time by the Director of Permits and 
Licenses; and that no action be taken for a period of 
one (1) year from October 8, 1979 in respect of all 
other roof signs listed pending a review of the By-law 
provisions relative to projecting signs extending above 
the roof line or parapet of buildings. Further, in 
respect of those who fail to comply with the order, 
that Council pass a resolution under Section 571A of 
the Charter directing the removal of the signs and 
following the necessary procedure set out in Section 324A 
of the Charter. 

C. THAT Council instruct the Director of Planning to bring 
forward for consideration, when dealing with the 1980 
work program, recommendations for reviewing the 

Sign By-law, in consultation with the Directors of 
Permits and Licenses and Legal Services, as well as 
representatives of sign industry, such review to 
address those issues and concerns raised before the 
Planning and Development Committee in October, 1978, 
as well as those considerations presented in this report. 

D. THAT the following priorities with respect to further 
enforcement action on a consistent and equitable 
basis be approved: 

i) The inventory and removal of all non-conforming 

roof signs and billboards in what are now the 

same zoning districts as the signs in the current 
list . 


cont 'd . 
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ii) The inventory and removal of all non-conforming 
projecting signs, free-standing signs, and painted 
wall signs in the same designated areas. 

iii) The inventory and removal of all non-conforming 
signs as listed in (i) and (ii) above in all 
other areas of the City. 

iv) The inventory and removal of all other non-conforming 
signs City-wide. 


Note from Clerk ; 

(The City Manager has advised that further reports would be 
presented to the Committee prior to enforcement action being 
undertaken beyond that specifically authorized in Recommenda- 
tions A and B. 


3. Request for Acquisition and Development of City Land - 
Italian Folk Society 

The Committee considered a report of the City Manager dated 
November 28, 1979 (on file in the City Clerk's Office) in which 
the Director of Planning and Supervisor of Properties evaluate a 
new proposal from the Italian Folk Society of British Columbia 
for the development of senior citizens housing, a landscaped zone 
and an expansion of their present parking facilities on 5.19 acres 
of City-owned land located on the southeast corner of Penticton 
Street and Grandview Highway immediately adjacent to the Italian 
Cultural Centre at the southwest corner of Grandview Highway and 
Slocan Street, which offers a number of facilities such as library, 
restaurant, language labs, bocce lanes and a large meeting hall 
which caters to numerous social functions. The centre is not only 
used by the Italian community but is also rented for large social 
gatherings . 

The proposal as submitted would develop the City property as 
follows : 

(a) 1.5 acres - parking lot 

(b) 2.0 acres - 150 units of seniors housing 

(c) 1.69 acres - landscaped buffer zone 
5.19 acres - Total 


The proposal would utilize the entire residual portion of 
City lands adjoining the present Italian Cultural Centre. 

In evaluating the proposed development the following factors 
were considered and are outlined in detail in the report: 

a) neighbourhood context 

b) local impacts 

c) parking issues 

d) comprehensive development 

e) economic feasibility 

The Director of Planning notes that the proposal is very 
preliminary and some aspects do not appear feasible, however, with 
a guarantee of a reasonable return to the City on its lands and 
a scheme of development acceptable to the Community and civic 
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officials it would be appropriate to pursue the proposal to the 
next stage. A rezoning from RS-1 to CD-I would be required. If 
the Italian Society is not prepared to negotiate a reasonable rental 
agreement then staff should proceed no further on the proposal. 

Given that the Society could obtain funding through government 
sources for construction of the facilities, the Supervisor of 
Properties notes that the question of land costs is a major factor. 
The Society proposes that the above land be leased to them at a 
nominal fee of $1.00 a year for a period of 50 years. 

The present market value of the land is $1,030,000.00. The 
City's policy regarding the lease of land for non-market use is 
as follows: 

- When City-owned land is being leased for non-market use 
the value of the lease be set at two-thirds of the full 
market value of the land at its intended use; and 

- Where staff determine that this policy is inappropriate 
given the economics of the development, the economic situation 
be reported to Council along with alternative lease terms. 

While the foregoing may be applied to senior citizens housing, 
it does not appear appropriate for parking purposes, particularly 
in view of the semi-commercial nature of the parking. 

Messrs. Finamore and Padulerosa, Italian Community Centre, 
were present for this item. 

The Committee 

RECOMMENDED 

A. THAT the Italian Folk Society of B.C. be advised that 
their offer to lease Lot 2, Block A, Sec. 45, THSL for 
$1.00 per year is not acceptable considering the 
proposed uses and the City's lease policy. 

B. THAT, if the Society is agreeable to paying a realistic 
sum to lease the property: 

i) The Supervisor of Properties be authorized to 
enter into negotiations with the Society; and 

ii) Concurrently, the Director of Planning be instructed 
to discuss the proposal further with the Society 

to determine the viability of the scheme of develop- 
ment and the availability of funds to finance same. 


4 . Strathcona Sites C and D 

The Committee considered a report of the City Manager dated 
December 4, 1979 (on file in the City Clerk's Office) in which the 
Director of Planning advised that on November 22nd the Committee 
considered a report from the Supervisor of Properties recommending 
that approval in principle be given to disposal of Sites C and D 
in Strathcona to the Strathcona Property Owners' and Tenants' 
Association for the purpose of developing: 


cont ' d . 
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40 units of strata co-operative family housing 
60 units of non-profit co-operative family housing 
20 units of non-profit seniors' housing 
8,000-10,000 sq. ft. community service facility 

The Committee heard a presentation from S.P.O.T.A. and also 
heard from Mr. Kenneth Lee, architect for the Chinese Freemasons' 
National Headquarters Trust, who requested that 20% of Sites C and D 
be used for an intermediate care facility sponsored by the Freemasons. 

The Committee resolved: 

"That the Director of Planning chair a meeting of all involved 
parties with respect to the development of Sites C and D, 
with a report back to the Committee in two weeks." 

The meeting was held on November 28, 1979 with representatives 
of S.P.O.T.A., the Chinese Freemasons, the Health and Social Planning 
Departments, and other interested parties in attendance. 

The meeting concentrated on the question of including an 
intermediate care facility on Sites C and D as this was the major 
issue needing to be resolved. Questions of land price, tenure and 
financing have been agreed at a staff level but could be affected 
by the inclusion of an intermediate care facility. 

The report describes in detail the viewpoints expressed at 
the meeting by S.P.O.T.A., the Chinese Freemasons and the Health, 
Social Planning and Planning Departments. The meeting was successful 
in recording the various viewpoints but did not succeed in reaching 
agreement or significant compromise. 

Having considered the new information relating to the proposal 
by the Chinese Freemasons to develop an intermediate care facility 
on Site C, and having reviewed the positions of the parties 
involved, the Director of Planning maintains the view that a scheme 
consisting primarily of family housing would better meet the long- 
term needs of the Strathcona community. The decision related to 
the intermediate care facility is not clear-cut, and must rest 
on the policy which Council wishes to follow. 

To assist Council in making this decision, the report states: 

" 1. The major consideration should be the relative need for an intermediate care 
facility or family housing to be located on sites C and D. While both'needs' 
deserve support, the Director of Planning considers that available evidence 
indicates a marginally stronger case for family housing on sites C and D. 

2. An important factor is the possible impact of approving an intermediate care 
facility for site C on the land price agreements which have been worked out 
between SPOTA and the Supervisor of Properties-. As'iuminq that an intermediate 
care facility would qualify for a one-third writo-down on th^ 1/ind prif;'-, >m<\ 
that the 40 units of market housing may bf d"lftf"i /i': indif.^it.'-'J by M'O,''., l.li'-ri 
46,135 sq.ft. of the site might be valuf.-d 'J>.''A [if.-r \'\. f f. . , \u-.^.(::<\ of 
S9.50 per sq. ft., resulting in the City receiving %7S''<' J-')^^ in-.toso' the 
currently-aoreed $438,282.50 for this oortion of the 'iitc, a possible reduction 
of $145, 786^60. 

3. The effects of the proposed i nte-— iediate cere facility on site planning, 
development guidelines, and orccejures, should be viewed as a secondary, though 
inportant, consideration." 

If an intermediate care facility is included. Site C should 
be selected, since it is separated from Site D by an easement, is 
furthest away from the school, and is already subdivided. Some 
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of the development guidelines for Sites C and D would need to be 
amended. However, it is felt that the maximum height guidelines 
of 3 storeys and the maximum density guideline of FSR 1.0 should 
apply to an intermediate care facility and should remain unchanged. 

The Director of Planning recommended that the recommendations 
contained in the Manager's Report dated November 13, 1979 be approved. 

If Council decides to provide for an intermediate care facility 
on Sites C and D, then the Director of Planning recommends: 

- That Site C be approved for the development of an inter- 
mediate care facility by the Chinese Freemasons' National 
Headquarters Trust. 

- That the development guidelines for Sites C and D be amended 

- That the Supervisor of Properties and the Director of Planning 
meet with the Chinese Freemasons ' National Headquarters Trust 
and SPOTA to negotiate an acceptable land price and to agree 
on a development concept for Site C and Site D, for a report 
back within three months. 

- That both groups be given a further six months from the date 
of Council approval in principle to the land price and devel- 
opment concept, to complete final arrangements and obtain a 
development permit and all necessary permits for construction. 

In view of the comments of the civic departments, particularly 
relating to project timing and financing, and cost recovery from the 
City lands, the City Manager recommended that Council proceed with 
the SPOTA proposal and approve the recommendations contained in the 
November 13th report. However, if Council decides to approve an 
intermediate care facility, the City Manager recommended approval 
of the above recommendations relating to inclusion of the intermediate 
care facility. 

Representatives of the Strathcona Property Owners and Tenants 
Association and the Chinese Freemasons were present. 

Members of the Committee discussed the question of provision 
of intermediate care facilities on Sites C and D. The Manager's 
office advised that there was no immediate site available for inter- 
mediate care other than Powell Street. 

SPOTA representatives noted that CHMC has approved start up funds 
for the family housing proposal for Sites C and D. If there is to 
be a further study, there will be no funds. The Chairman notes that 
the City quite possibly would have to assist SPOTA with funding. 

The question of temporary commercial parking on Sites C and D 
was deferred by the Committee at its meeting on September 20th, 1979 
until consideration of SPOTA 's proposal for Sites C and D was con- 
sidered. The Committee agreed that there should be no commercial 
parking on Sites C and D. 

Det. H. Matus, Vancouver Policemen's Union, advised the Committee 
that when Sites C and D are developed and a development permit obtained, 
there will be no parking for 250 members who are utilizing the site 
for parking. The Union has agreed to vacate the site thirty days after 
a development permit is issued, but wish Council to consider where 
these cars are going to go. Some consideration should be given to 
personal police parking, perhaps in the D.P.C. lot being constructed 
at Columbia and Cordova Streets. The Committee noted that this matter 
should be referred to the City Manager to discuss with the Police Union 
for report to the appropriate Committee. 
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6. Tender Number 711 - Curbs, Pavements and Sidewalks on 
Sundry Streets and Lane Pavements on Sundry Lanes 

The City Engineer reports as follows: 

"Tenders for curbs, pavements and sidewalks on sundry streets 
and for lane pavements on sundry lanes in the City of Vancouver 
were opened on February 1, 1971, and referred to the City 
Engineer for tabulation and report to the Board of Adminis- 
tration. 

All tenders have been checked and are in order. 

Tabulations of Tender Number 711 and the average unit prices 
for the major items of work included in this tender have been 
circulated to Council members. 

This tender includes pavement and curb projects which were 
approved by Council at Courts of Revision held on June 18, 
1970, July 14, 1970, November 19, 1970, sidewalk projects 
which were approved by Council at the Court of Revision 
held on July 14, 1970, and lane paving projects which were 
approved by Council at the Court of Revision held on Novem- 
ber 19, 1970. 

The City Engineer RECOMMENDS that:- 

(a) Contracts be awarded to low tenderers, as follows: 

Jack Cewe Ltd . 

1850 Hillside Avenue, 

Coquitlam, B. C. 

Project 'A' - 49th Avenue - Tisdall Street to 

Victoria Drive. $303,602.50 

City Construction Co. Ltd . 
107 East 1st Avenue, 
Vancouver 10, B.C. 

Project 'B' - Urban Renewal Area A-5 $ 71,241.70 

Columbia Bitulithic Ltd . 
Granville Island, 
Vancouver 9, B.C. 

Project 'C - P. C. Concrete curbs and gutters 

on sundry streets $352,720.00 

Project 'D' - Asphaltic concrete pavements 

and surfacing on sundry streets. $384,885.00 

Standard-General Construction 
(International) Ltd . 
Granville Island, 
Vancouver 9, B.C. 

Project 'E' - P.C. Concrete curbs and gutters 

on sundry streets. $300,841.20 
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After much discussion, the Committee 


RECOMMENDED : 


A. THAT Site C be approved for the development of an 
intermediate care facility by the Chinese Freemasons' 
National Headquarters Trust. 

B. THAT the development guidelines for Sites C and D be 
amended as set out in Appendix 2 of the City Manager's 
Report dated December 4, 1979. 

C. THAT the Supervisor of Properties and the Director of 
Planning meet with the Chinese Freemasons ' National 
Headquarters Trust and S.P.O.T.A. to negotiate an 
acceptable land price and to agree on a development 
concept for Site C and Site D, for a report back 
within three months . 

D. THAT both groups be given a further six months from 
the date of Council approval in principle to the land 
price and development concept, to complete final 
arrangements and obtain a development permit and all 
necessary permits for construction. 

E. THAT the City Manager prepare a report to the appro- 
priate Committee relating to the problems of parking 
for the Police Union members. 


F. THAT in the interim prior to development permits being 
obtained for Site C and Site D, there be no temporary 
commercial parking allowed on the sites. 


* * * * 

The meeting adjourned at approximately 3:30 p.m. 

* * * * 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 



ON 


TRANSPORTATION 


December 6, 1979 


A meeting of the Standing Committee of Council on 
Transportation was held on Thursday, December 6, 1979, in the 
No. 1 Committee Room, third floor. City Hall, at approximately 
3:30 p.m. 


Adoption of the minutes of the meeting of November 22, 1979. 


RECOMMENDATION 

1 . UTA Assessment of the Shopper FreeBus 

The Committee had for consideration a Manager's Report dated 
November 27, 1979 (on file), in which the City Engineer reported 
on the Shopper FreeBus operation following completion of an 
assessment by the UTA in consultation with the City and B.C. Hydro 
under the terms of the UTA/City demonstration project funding. 
The UTA report, entitled "The Shoppers FreeBus - Evaluation of 
Present System and Possible Alternatives" (on file) , which was 
before the Committee, reviewed the following: 

the existing FreeBus service relative to the existing 
downtown transit service; 

the routes and frequencies of the existing downtown transit 
services ; 

a new fare policy including a monthly pass , a shoppers ' 
daily pass and a time-based transfer; 

a fare-free zone in the downtown. 

Also considered by the Committee was a communication dated 
November 27, 1979, from Mr. L. Ward, Assistant General Manager, 
UTA, advising that the UTA Board on November 21, 1979, resolved: 

"That the Urban Transit Authority be prepared to share 
the cost of operating the FreeBus until March 31, 1980, 
at a cost of approximately $28,000.00, and that the 
report be forwarded to the Greater Vancouver Regional 
District and the City of Vancouver with a request that 
consideration be given to implementing a system-wide 
pass system on April 1, 1980." 

The Manager's Report summarized the main points of th e UTA 
report, and presented recommendatio re relating to the 1980 FreeBus 
operation, improvements to transit operations and fare policies. 


PRESENT: 


Alderman W. Kennedy, Chairman 
Alderman D. Bellamy 
Alderman H. Boyce 
Alderman M. Har court 
Alderman H. Rankin 


COMMITTEE CLERK: 


J . Thomas 
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The report noted the present negotiated settlement between the 
GVRD and Province relative to transit responsibilities provided 
for a GVRD takeover on April 1, 1980. As a result, the UTA could 
be requested to continue FreeBus as a demonstration project until 
March 30, 1980. This would provide a 50/50 sharing of costs with 
the City amounting to $31,500 for each party for three months' 
service. However, it was unlikely that FreeBus could be continued 
as a demonstration project beyond April 1st. After April 1st, the 
GVRD would be the responsible agency to review FreeBus. The GVRD 
could be asked to fund FreeBus as a regular service as a part of 
its regional responsibilities. In addition, the proposed adjust- 
ment in downtown routes and fare systems should be referred to the 
GVRD. 

The report discussed the pass system proposed by the UTA and 
suggested it would be a good solution to the high cost of the 
multiple and/or short trip by transit. The pass system would 
comprise: 

a monthly or commuter pass (cost about 40 fares per month) 

a daily or shoppers' pass (cost about 2 fares per day) 

a timed- transfer where unlimited stops or transfers are 
allowed within a designated time of 1 or 2 hours. 

This system would not give anybody a 'free' trip, but does 
begin to recognize that fare equity is important and a concession 
is made for the short trip or multiple trip rider. 

The Assistant City Engineer, Traffic Division, discussed 
aspects of the report with the Committee, pointing out the 
Shopper FreeBus had been extremely popular carrying approximately 
2 million passengers in less than two years operation. 

During discussion, it was the consensus that a bus pass 
system should be supported. 

RECOMMENDED 


1. That funds in the amount of $4500 from 1979 Contingency Reserve be approved 
to cover the additional cost of FreeBus to the end of 1979 (assumed 50/50 
cost sharing of increase with UTA); 

2. That the 'Public Transit Demonstration Cost Sharing Application' By-law be 
amended and submitted to the UTA - 

a) requesting funding in the amount of $4500 to cover cost increase 
for 1979; 

b) requesting continuation of FreeBus as a demonstration project until 
March 31, 1980 and cost sharing in the amount of $31 500; 

3. That the City provide funding for 50% of the cost of FreeBus in the amount of 
$31 500 to provide a continuation of service from January 1, 1980 until March 
1980, this amount being approved in advance as part of the 1980 operating budg< 

4. That the City request the GVRD to evaluate and bring forth as soon as possible 
recommendation, in consultation with the City Engineer, on the following items 

a) revision of the existing transit routes in the downtown to better 
reflect the areas presently served by FreeBus; 

b) a system of passes and extended transfers recognizing fare equity 
for the short and multiple trip rider; 

c) a review of the equipment needs and fare policy necessary to implement 
a 'free fare zone' in the downtown area; 


(VI - 2) 


. . ./3 



Report to Council 

Standing Committee on Transportation 
December 6, 1979 


(VI - 3) 


Clause 1 continued 


5. That the City request the GVRD to continue FreeBus after April 1, 1980 as 
a regular transit service, and following dovmtown route modifications and 
revised fare policies (passes, extended transfers), the GVRD monitor the 
use of the FreeBus in consultation with the City Engineer to determine 
whether it remains a cost-effective operation providing for downtown 
mobility needs . 


* * * * * 


The meeting adjourned at approximately 3:40 p.m. 
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December 6, 19 79 


A meeting of the Standing Committee of Council on 
Finance and Administration was held on Thursday, December 
6, 19 79, at 3:30 p.m., in the No. 3 Committee Room, 
Third Floor, City Hall. 

PRESENT ; Alderman Puil, Chairman 
Alderman Ford 
Alderman Gerard 
Alderman Little 
Alderman Marzari 

CLERK: G. Harden 


RECOMMENDATIONS 


1. Fire Survey 

In May of this year, this committee met with Mr. Piper 
of the Insurance Bureau of Canada to discuss a report under- 
taken by Mr. Piper to determine the insurance grading for 
the City. The report contained general comments under 
headings of Water Supply, Fire Department and Fire Safety 
Control, with an attachment of a recommended improvement 
program dealing with the above three headings. 

On review of the recommendations by the City, it was 
found that these items recommended were already in effect 
with very minor items in the process of being corrected. 

The Chairman indicated to Mr. Piper that the City 
expected a much more detailed report with more definitive 
statements to enable the committee to understand how a 
classification was determined and what impact, once the 
classification was established, it would have on insiirance 
rates in the City as compared to classifications and rates 
in the greater Vancouver area. Mr. Piper was then asked 
to resubmit his report in line with the committee requests. 

A revised report (previously circulated) has now been sub- 
mitted which contains changed comments as a result of 
additional discussion with various City departments. 

Chief Konig attended the meeting and stated that his 
two major concerns raised in the revised report, are 
the need to improve the fire suppression service in the 
southeast section of the City and the decommission of the 
fire boat. A report to Council is being prepared on these 
two concerns which will suggest that the fire boat not 
be totally decommissioned but be put into standby status 
and its crew of six be cut to three. The remaining three 
crew members could be utilized to man a new truck in the 
southeast corner of the City where the additional service 
is needed. 
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Mr. Piper of the Insurance Bureau of Canada attended 
the meeting and spoke to his report. It was noted that 
Vancouver is in classification No. 2 of the fire insurance 
rating, to obtain a classification No. 1 you have to be 
below 500 deficiency points. Mr. Piper advised that 
Vancouver presently has 772 deficiency points, 265 in the 
water supply area, 272 fire department, 100 fire commun- 
ication service, 85 fire safety control and 50 for clima- 
tic conditions which cannot be altered because they con- 
stitute such things as earthquake zone, etc. 

Mr. Piper agreed to supply Chief Konig with a list of 
Vancouver's deficiency points so that they can be corrected 
and then the City should be able to enjoy an upgraded 
classification with improved rates. 

The Committee reiterated its view that Vancouver's 
insurance premiums should be lower than adjacent munici- 
palities that have a much poorer classification. It 
was suggested that the rating must be made on a regional 
basis and the City should meet with the Federal Government 
to question why other municipalities receive the same 
coverage as Vancouver when they have much poorer class- 
ifications . 

Following further discussion, it was 

RECOMMENDED 

THAT the matter be deferred for a further report from 
the Fire Chief following a review of deficiencies with 
Mr. Piper as discussed. 

2 . The Arts Club Theatre - Grant Request 

The committee considered a manager's report dated 
November 27th, 1979 ..wherein the Director of Social Planning 
reported on the Art Club Theatre's request for a one time 
only grant of $10,000.00 for 19 79 to commemorate the 
inaugural season at Granville Island. 

The report notes that the Arts Club has emerged in recent 
years, locally and nationally, as one of our finest theatre 
organizations. However, the combination of running the Seymour 
Street Theatre and the development of the new Granville Island 
Theatre is causing the Arts Club some financial problems 

The report further notes that in 1979 the Arts Club 
Theatre received a civic grant of $11,500. When compared 
to its level of five years ago of $2,000, it would seem 
that the City has recognized the Arts Club Theatre's worth 
and responded to its needs. However, the Arts Club has been 
and continues to be under-funded by the City when compared 
with other theatres. 

The Director of Social Planning recommended two al- 
ternatives as follows: 

Alternative 1 

Approval of an additional civic cultural grant in 
1979 of $5,000.00. 

Alternative 2 

Approval in principle of an increase of $5,000.00 in 
the Arts Club Theatre's 1979 civic cultural grant. 
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The Director of Finance advised that the supporting 
financial statements of the Arts Club Theatre Society 
give no evidence of financial stress or need, either in 
the operating or capital areas of their operation. 
Further, the grant request of the Society, while implying 
that they still have some unfinished capital program, does 
not state the nature or purpose of the requested grant, 
but states that it is to "commemorate our inaugural season" 

Mr. Bill Mi Herd, of the Arts Club Theatre attended 
the meeting and discussed his request with the committee. 
The committee did not feel an additional grant should be 
approved in 19 79 but should be looked at in 19 80 together 
with all the 19 80 grants. 

Following further discussion, it was 

RECOMMENDED 

THAT the additional grant requested by the Arts Club 
Theatre for 19 79 not be approved. 

3. Request to the Provincial Government for Amendment of 
Option A Under the Assessment Amendment Act in 19 81 

On October 17th, 1978, City Council requested further 
study and consideration of the following recommendation: 

'Council request the Provincial Cabinet to change 
Option A so that industrial property and machinery/ 
equipment are assessed at 25 per cent of actual value 
rather than 30 per cent and that the Director of Finance 
be directed to draft an appropriately detailed brief to 
the province in support of the position." 

The committee considered a manager's report (copy cir- 
culated) dated November 23rd, 1979, wherein the Director 
of Finance reported on his review of previous work in this 
area, reports; the findings of further analysis and requests 
the Council make a final decision on the issue. The report 
lists the following three alternative ways of adjusting 
Option A: 

1. Eliminate the 30 per cent class making all business 
property assessed at 25 per cent of market value. 

2. Assess industrial land and improvements at 25 per 
cent and leave utilities and machinery and equip- 
ment at 30 per cent. 

3. Assess machinery and equipment at 25 per cent and 
leave industrial and utilities land and improve- 
ments at 30 per cent. 

In fact, in 19 80 the Province is proposing #3 above with 
the added feature of changing residential assessment 
from 15 per cent of actual value to 14.5 per cent. 
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The impact of changing Option A was outlined in the 
report as follows: 

Table 1 shows estimates of the effect on total property 
tax shares of changing the Option A formula. In 19 80, 
the Province has made machinery and equipment assess- 
able at 25 per cent instead of 30 per cent and resi- 
dential property assessable at 14.5 per cent instead 
of 15 per cent. At the same time, market values have 
changed since 19 79. The net result (assuming the same 
amount of revenue is raised through the mill rates) 
is that the share of taxes for the residential sector 
is slightly increased (column 2 of Table 1) . The third 
column of Table 1 shows what might happen if industrial 
property were also removed from the 30 per cent class. 
The effect would be a minor change from the situation 
expected in 1980, with total residential taxes increas- 
ing an average $6.00. The benefit to the industrial 
sector would be considerable. This sector experienced 
very large tax increases in 19 7 8 which was mainly 
the result of its inclusion in the 30% class. The 
benefit to be gained by changing the status of indus- 
trial properties from assessable at 30% to assessable 
at 25% would not offset the increase they experienced 
in 19 78. The change would place commercial and indus- 
trial properties on an equal basis with respect to 
property tax. 

The Committee expressed concern that the Provincial 
Government had set up various Options for municipalities to 
choose from and now they are changing them . It was felt 
that the Provincial Government should consult with the 
municipalities before making changes in the Options. 

The Committee also felt that major relief has been 
provided to the industrial sector by the Provincial Govern- 
ment dropping machinery from 30% to 25% and it would be 
wise to wait and see the impact of this before considering 
any further changes. 

Following further discussion, it was 

RECOMMENDED 

A. THAT no further work be undertaken on this issue, 

B. THAT the Provincial Government be requested to con- 
sult with the City prior to making changes in the 
Options . 

C. THAT Council forward the following resolution to 
the U.B.C.M. 

WHEREAS the Provincial Government established various 
tax options for municipalities to choose from, and 

WHEREAS the Provincial Government has now changed 
the percentages in some of these options without 
prior consultation with the U.B.C.M. 

THEREFORE BE IT RESOLVED that the U.B.C.M. be 
requested to urge the Provincial Government to consult 
with it prior to implementing any further changes in 
the options. 
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4 . Po lice Fleet Management System 

On July 24, 1979, Vancouver City Council passed the 
following motions : 

"A. THAT the five Automotive Servicemen, one Compound 
Attendant (Permanent) and four Compound Attendants 
(Temporary) be replaced by a new classification 
of nine Police Fleet Attendants, subject to classi- 
fication by the Director of Personnel Services. 

B. THAT the City Manager report back to the Standing 
Committee on Finance and Administration on the 
possibility of providing the additional funds 
required for the balance of 1979 ($20,000) by 
reallocation of funds in the existing Police 
Department budget." 

The Committee considered a Manager's Report dated 
November 9, 1979 (previously circulated) on the Police Fleet 
Management System. 

The report noted that as a result of recommendation "B" , 
a Study was conducted to determine where funds could be found 
within the present budget on an ongoing basis. 

For the remainder of 1979, funds were found in the Police 
Salary Account, as a result of an understrength position for 
most of the year. 

In order to provide funding for 1980 and subsequent years, 
a Study was conducted of several areas of the Department with 
a view to increasing efficiency. An examination of the Police 
Department's method of feeding prisoners and jail staff 
indicated that the jail kitchen operation could be operated 
more economically. By moving to a frozen food system and 
reducing cooking staff from six to three, equally nutritious 
meals will, in the future, be provided at a savings of 
approximately $40,000 per year. This should adequately cover 
the increase in cost of the new "fleet attendant" system 
previously approved. 

The Comptroller of Budgets and Research advises that the 
additional funding of $20,000 for 1979 to cover management 
of the Police Fleet System will be found within the existing 
1979 Police Department Operating Budget. The net increase in 
cost for the Police Fleet System in 1980, considering the 
savings in the City Jail Kitchen food preparation methods 
of $40,000, will be provided for in the 1980 Operating Budget. 

Superintendent Lister, Police Department, attended the 
meeting and during questioning advised that the department 
has an ongoing system to find further areas of cost savings. 

Following further discussion, it was 

RECOMMENDED 

A. THAT the Manager's Report dated November 9, 1979 
be received for information. 

B. THAT the Police Department be requested for a 
progress report in six months on their ongoing 
cost savings. 


Report of Standing Committee 
on Finance and Administration 
December 6, 1979 


(VII-6) 


5. Riley Park N.I. P. Appropriation of Funds - 
Upgrading of Priority Neighbourhood Streets 

On July 26, 1977, City Council approved the Riley Park 
N.I. P. Concept Plan which included an allocation of $190,000.00 
as a "Streets Improvement Fund" to. . . 

"...provide funds to contribute to improving selected 
streets/sidewalks after Local Improvement petitioning 
results are known - high priority to be given to 
streets abutting schools and open spaces and along 
circulation alignments that are significant to the 
neighbourhood. " 

A portion of these funds has been used for trees on Main 
Street and for lane lighting near Riley Park, leaving a 
balance in the Streets Improvement Fund of approximately 
$140,825. 

The Committee considered a Manager's Report dated 
November 20, 1979 (previously circulated), wherein the Director 
of Planning and the City Engineer outlined an approach whereby 
street upgrading as intended in the N.I. P. Plan can occur, and 
if Council agrees with this approach, to recommend funding to 
implement the proposed improvements. 

The report notes that in Riley Park a majority of streets 
have been improved to date through normal Local Improvement 
procedures over a number of years. Since the inception of 
the N.I. P. in Riley Park, this has been a preplanned process 
whereby members of the Citizens' Committee have undertaken 
petitioning of most remaining unimproved streets. The intent 
has been to use non-N.I.P. resources wherever possible and the 
Committee's success rate has been about 55% for curbs/paving 
and 92% for sidewalks. The Riley Park N.I. P. Committee has 
concluded that people chose not to participate usually for one 
of two reasons: 

(a) people on low or fixed incomes are generally 
reluctant to accept the extra financial commitment; and 

(b) the costs of flankage paving require an additional 
financial commitment of corner property owners 
relative to their neighbours (flankage relief to 
the property owner in the amount of 75% of the 
cost is the present Council policy to recognize 
this inequity) . 

The result is that a number of streets of importance to 
the overall community, including many flankage streets, remain 
unimproved. The Riley Park N.I. P. community recommends 
strongly that a process be developed and the necessary funds be 
provided to ensure the improvement of highly used and important 
flankage streets which are a benefit to the community-at-large . 

Consideration has been given to the allocation of N.I. P. 
funds to provide a subsidy to property owners on those streets 
deemed to be of importance to the community in order to provide 
encouragement for these property owners to support the Local 
Improvement Procedure. However, since many property owners 
have already supported Local Improvement petitions for streets 
throughout the neighbourhood without subsidies, they could be 
expected to object and request similar treatment. 
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Winvan Gravel & Supply Ltd. 
230 Brunette Street, 
New Westminster, B.C. 


Project 'F' - Asphaltic Concrete pavements 
and surfacing on sundry streets. 


$270, 260. 00 


Imperial Paving Ltd. 
4781 Byrne Road, 
Burnaby, B.C. 


Project 'G' - Asphaltic concrete lane 
pavements on sundry lanes. 


$ 18,760.00 


(b) Contracts satisfactory to the Corporation Counsel be 
entered into. 

(c) The bid bonds or certified cheques of the unsuccessful 
tenderers be returned. " 


Your Board 

RECOMMENDS the foregoing recommendation of the City Engineer be 
adopted. 


"I consider it advisable to carry out projects for:- 

Pavements and Curbs (Local Residential) 

Lane Pavement 

P.C. Concrete Sidewalks 

shown in the attached schedule dated February 5, 1971, 
as local improvements. 

The City's share of these improvements is available in 
the 1970 Capital Budget for items in Champlain Heights, 
and in the 1971 Capital Budget for all other items, 
subject to Council's approval of the 1971 Capital Budget." 


SECOND STEP 

The Director of Finance submits the following report on the 
financial arrangements: 


"In accordance with the provision of the Local Improve- 
ment Procedure By-law, I am submitting the City Engineer's 
Report dated February 5, 1971. 

The estimated total cost of these improvements is 
$1,765,813, and the City's share of the cost is 
$1, 142, 223. 

I have to report that the necessary financial arrange- 
ments can be made to carry out this work, subject to 
Council's approval of the 1971 Capital Budget." 


7. 


Local Improvements by "Petition 


FIRST STEP 


The City Engineer reports as follows: 
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On the basis of the foregoing objectives to improve 
residential streets and the need to treat property owners within 
the Riley Park community on an equitable basis, Council should 
consider whether the improvements are 'necessary in the public 
interest' and if Council wishes, it could undertake these 
projects on 'Deferred Special Grounds' - Special Grounds but 
with the final decision deferred and the property owners 
notified and given the opportunity to be heard. This is 
somewhat of a compromise between initiating the projects and 
undertaking them on Special Grounds as it gives the property 
owners a voice but not a formal 'vote' to defeat a project. 
With regard to available N.I. P. funds, they would be allocated 
as a subsidy to the projects proposed in this report and any 
local improvement projects which have been approved since 
adoption of the Riley Park N.I. P. Concept Plan on July 26, 1977. 
Thus, all property owners would benefit to a similar extent 
from the subsidy available. The estimated subsidy to property 
owners based on the projects proposed herein is 10%. 

The ongoing discussions in the Riley Park N.I. P. program 
has indicated that street improvements, providing curbs/paving 
and sidewalks, are a high priority for the residents in the 
neighbourhood. Funds have been set aside in the N.I. P. Concept 
Plan to contribute to these street improvements and a strong 
program of Local Improvement petitioning has been undertaken 
to maximize the use of residents' resources and to use N.I. P. 
funds to subsidize all property owners who have committed 
themselves to street improvements since the adoption of the 
N.I. P. Concept Plan. 

The proposed street improvements could be completed in 
1980 when the Supplementary Capital is available but would have 
to be committed before July, 1980 when N.I. P. finishes in 
Riley Park. However, a decision from Council is needed now 
because : 

The Director of Planning feels that 

(a) if N.I, P. funds are not appropriated for street 
improvements, other projects requiring these funds 
must be detailed for presentation to Council and 
implementation before mid 1980; and 

(b) proper scheduling time must be provided for the 
Local Improvement process if construction is to 
be completed in 1980. 

The Director of Finance has advised that the proposal to 
subsidize property owners retroactively for street paving 
projects, though possible, is administratively very cumbersome. 
Furthermore, only a 10% subsidy is possible with funds available, 
resulting in only $17,000 of N.I. P. money being applied to the 
property owners' share, for new projects, of $170,000. It is 
unlikely that this reduction will have a major impact on the 
"af f ordability " of these projects. 

Under these circumstances, it seems worthwhile to consider 
applying the available N.I. P. funds of $140,000 directly to 
the City's share of the new projects. The remaining requirement 
for $250,000 from 1980 Supplementary Capital would be given 
first priority. This proposal would avoid the expenditure of 
N.I. P. funds on previously approved street projects and the 
administrative complexity of making retroactive adjustments. 
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The City Manager submitted two alternatives for the 
Committee to consider outlined in the Manager's Report. 
The Committee agreed that it would present great difficulties 
for the staff to provide a 10% subsidy retroactively, and 
the N.I. P. fund should be applied directly to the City's 
share of the new street projects. 


Following further discussion, it was 


RECOMMENDED 


A. THAT City Council approve in principle Local 

Improvement Projects as outlined in Appendix C* 
under the 'Special Grounds' provisions of the 
Charter with the formal resolution to be 
considered in the first part of 1980 and that 
the Director of Legal Services be requested to 
bring forward the formal resolution and the 
necessary amendments to the Local Improvement 
Bylaw and further that funding be provided as 
follows : 

i. That City Council approve an expenditure of 
$140,000 to be appropriated from the Riley 
Park N.I. P. Services/Utilities Account 
No. 898/9415 to provide a subsidy to the 
City's share for Local Improvement Projects 
listed in Appendix C with costs to be shared 
as follows: 


CMHC $35,000 
Province of B.C. (12%%) $17,500 
City of Vancouver (62Js%) $87,500 

ii. That City Council recommend to the 1980 

Council approval of $250,000 from the 1980 
Supplementary Capital Budget to cover the 
City's share of the Local Improvement Projects 
recommended herein. 


B. THAT Council defer the financing of these projects 
until the normal Supplementary Capital Budget 
cycle which commences in the first week of February . 
(It is noted that Council can commit 1980 
Supplementary Capital early in 1980. ) 


*Manager's Report dated November 20, 1979 and appendices 
previously circulated and on file in the City Clerk's Office. 


******************** 


The meeting adjourned at approximately 4:30 p.m. 


******************** 


FOR COUNCIL ACTION SEE PA6E{S).....k^.„ 
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Your Board has decided that it is desirable to undertake the 
projects referred to in the attached list, and RECOMMENDS that: 

(a) the report of the City Engineer and Director of 
Finance be adopted; 

(b) the City-owned parcels shown on the list attached 
to the detailed Second Step Report for the. local 
improvement projects be declared assessable. 


CONSIDERATION ; 

8. Proposed Anti-Whistling By-law 

- Letter from H. Winch, M. P. and 

Petition from Kiwassa Neighbourhood Services 

The City Engineer reports as follows: 

"Following receipt of a letter from Harold Winch, M. P. , 
on June 9, 1970, Council instructed the City Engineer 
to ascertain from the Canadian Transport Commission 
the protection requirements for each crossing and 
probable cost-sharing arrangements, and to report 
back to Council on the amount of money required to 
impose an anti-whistling by-law on the Railway 
adjoining the Raymur Housing Development. On 
November 26, 1970, a petition was received from 
the Kiwassa Neighbourhood Services complaining 
about the noise of trains passing through the area 
between Union Street and Powell Street and requesting 
City Council to 'take the necessary steps to have the 
Great Northern noise-polluting whistles and horn 
tooting replaced with a quiet safety feature'. 

Representatives of the Engineering Department met 
with the Canadian Transport Commission in July, 
1970, and an inspection of the Railway crossing 
sites was carried out by the Commission's Engineer 
on December 1, 1970. 

The Transport Commission's Engineer advised that an 
anti-whistling by-law could be approved on the 
Railway lines of the Burlington Northern Railway 
from Boundary Road to Clark Drive (mainline of the 
Railway) and from Clark Drive to Powell Street 
(Burrard Inlet line) , which is the area of concern 
expressed by the Raymur Development tenants and 
Mr. Harold Winch, but before the proposed by-law 
would be accepted by the C. T. C. , adequate protec- 
tion in the form of automatic signals must be 
provided at all crossing locations. 

Under the terms of the Railway Act the passing of 
an anti-whistling by-law relieves the Railway and 
the trainmen of any legal responsibility at the 
crossings. There is no suggestion that the 
municipality assumes any obligation. 


Board of Administration, February 12, 1971 


(WORKS - 7) 


Clause 8 Continued 

There are five street crossings of the Railway involved 
between Parker and Cordova (plus one lane) not currently 
equipped with automatic protection. However, on 
January 26, 1971, Council approved the fencing of the 
Pender Street crossing, when considering the matter of 
a pedestrian overpass, thereby reducing the number of 
locations requiring treatment to four. The Transport 
Commission's Engineer interprets the Railway Act to 
require the applicant Municipality to bear the full 
cost of such protection ordered by the Commission. 
He estimated that the costs would average $15-20,000 
per location. If a by-law prohibiting train whistling 
is initiated, closure of the lane crossing (located 
immediately North of Pender Street) should be considered, 
to minimize the total cost. On the basis of protecting 
only the four remaining street crossings, the total 
capital costs would be in the order of $60-75,000. 
Maintenance costs, for which the City would also be 
responsible, would be in the order of $4,000 per 
year for the four locations. Over a period of 
years, maintenance would therefore represent a sig- 
nificant cost to the City. 

It should be emphasized, however, that this is only a 
small section of the total Railway network within the 
City, much of which is routed through residential 
districts. Of fifty other crossings that have in- 
adequate control to meet the requirement for an anti- 
whistling by-law, twenty-five are in or near residential 
areas. 

Council should also be aware that the by-law would 
only restrict train whistling related to grade cross- 
ings and would not overcome a requirement for whistling 
before moving a standing train engaged in switching or 
other Railway activities. 

It should also be noted that much of the objectionable 
noise generated by trains relates not only to whistling 
but also, to a great extent, in the operation of the 
locomotive power and rolling equipment. (This noise 
would not, of course, be reduced by an anti-whistling 
by-law) . 

The Canadian Transport Commission's Engineer will be 
submitting a report to the Commission outlining the 
protection required (which will cost in the order of 
$60-75,000). While the exact cost of the crossing 
protection is not known at this time, we are reporting 
now because it is necessary for the Commission to have 
a decision on the City's intention to proceed with 
the By-law before they will request detailed estimates 
of costs from the Burlington Northern Railway Company, 
the owners of the rail line. " 

Your Board submits the foregoing report of the City Engineer 
for Council's CONSIDERATION. 

/ continued . . . 
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Council on November 24, 1970 agreed to hear a delegation from 
Kiwassa Neighbourhood Services. 

(Copies of a brief from Kiwassa Neighbourhood Services, and 
a communication from Harold Winch, M. P. dated February 5, 
together with a letter to Mr. Winch from the Minister of 
Transport dated February 3, 1970, are circulated for the 
information of Council. A petition from Kiwassa Neigh- 
bourhood Services containing approximately 290 signatures 
is on file in the City Clerk's office.) 


FOR ADOPli:.^ SE!: ?kQi[S)^ 
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SOCIAL SERVICE & HEALTH MATTERS 


RECOMMENDATION: 


1. Health Education - 

T.V. Program Channel 8 

The Medical Health Officer submits the foregoing report concerning 
a 1971 T.V. series proposed by the Health Department. 

"The City of Vancouver Health Department, in co-oper- 
ation with other members of the Greater Vancouver 
Metropolitan Health Service, has presented two very 
successful television series in 1969 'Beat the Budget' 
and in 1970 'The Child in the Family'. As a follow-up 
of the two previous series, plans have been foi'mulated 
to present as the 1971 series 'Health is Catching'. 

Tentative arrangements have been made in conjunction 
with the Public Service programming of Channel 8 Tele- 
vision station to commence the seven half-hour programs 
February 25, 1971. 

The general purpose of this service is to provide infor- 
mation to the public in regard to various health matters 
and problems and the services available through the Health 
Department and to stimulate citizens, both individually 
and in groups, to take an increasing interest in their own 
health and that of the community. 

A great deal of time, thought and energy has gone into 
the preparation of each program, and it is planned to 
repeat each half-hour not only on the same television 
channel, but through the use of audio-video tapes and 
monitors on other television stations and various com- 
munity settings. 

The programs are being co-ordinated by a Television 
Committee with participation primarily from public health 
service staff throughout the lower mainland. 

As in the past the Public Health Education Program will 
continue to operate on a consolidated and shared basis 
between Vancouver (70%), Burnaby (205^), and Richmond (105^). 

A summary of the estimated cost of producing this series 
is as follows: 

Taping of 7 programs $ 140.00 

Audio-video Tapes 280.00 

Production, creation, purchase of audio- 
visual material, graphics, slides, 

props, etc. 700.00 


TOTAL $ 1,120.00 


Cont/d. 
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To be shared as follows : 


City of Vancouver 
Municipality of Burnaby 
Township of Richmond 


784.00 
224.00 
112.00 


S 1,120.00 


As it is exceedingly difficult to finalize the preparation 
and production of this series without firm budgeting support, 
it is requested that an expenditure in the amount of 
$1,120.00 be approved in advance of the 1971 Appropriation 
of the Public Health Education Account 6801/76 on the under- 
standing that $336.00 will be recovered from the two other 
Health Departments of the Metropolitan Health Service." 

Your Board 

RECOMMENDS that the amount of $1,120.00 be approved in 
advance of the 1971 appropriations of the Public Health 
Education Account 6801/76 on the understanding that $336.00 
will be recovered from the two other Health Departments of 
the Metropolitan Health Service. 


INFORMATION: 


2 . Unemployment 

On January 19, 1971, Council passed the following resolution: 

"THAT the Coimcil make a submission to the Provincial 
Government on the unemployment question for presentation 
forthwith; such brief to be prepared by the Board of 
Administration. " 

Your Board on January 21, wrote to The Honourable Mr. Wesley Black, 
Provincial Secretary, attaching a copy of the brief referred to, 
and indicating that Council would be prepared to send a delegation 
in support of such brief. 

A reply under date of February 10, has been received from the 
Provincial Secretary, a copy of which is circulated herewith. 

Copies of the brief with covering letter from the Board of Admin- 
istration are also circulated. 

Your Board submits the foregoing for the INFORMATION of Council. 


FOR ADOPTION SEE hi jn.^ ^ ,^ 
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BUILDING AND PLANNING MATTERS 

RECOMMENDATIONS 


1. False Creek Lands - Provincial 

Government /Marathon Realty Transfer 

The Director of Planning & Civic Development reports as follows: 

"On September 1, 1970, City Council approved the following recom- 
mendation of the Board of Administration on the transfer of title 
of some provincially-owned land on the east side of Cambie Bridge 
and the north side of False Creek: 

'THAT the Provincial Director of Lands be informed that 
the City welcomes the transfer of title provided that 
it is the intention of Marathon Realty Co. Ltd. to 
develop the land so transferred for residential, com- 
mercial and recreational purposes and with the request 
that a public waterfront access easement be registered 
against the titles of the lands so transferred, such 
easement to be drawn in terms satisfactory to the 
Corporation Counsel and the Director of Planning and 
to be effective on the redevelopment of the lands. 

It is FURTHER RECOMMENDED that the Director of Lands 

be informed that the City would welcome the inclusion 

of Lot 5602 (which is the adjoining lot to the east 

of the Crown Provincial lands located on the north side 

of False Creek south of Taylor Street) in the transfer 

to complete their consolidation and with the same 
easement provision. ' 

In adopting the recommendation. Council added an additional clause 
as follows: 

'THAT this clause be adopted and that the City's 
position be that the same be conditional upon the 
Marathon Realty Company granting an easement to 
the City, in writing, of a strip along the water- 
front, and the granting to the City of the riparian 
rights . ' 

I have been in correspondence with the Director of Lands for the 
Provincial Government and the Director of Planning for Marathon 
Realty Co. Ltd. The Provincial Director of Lands suggests that 
this matter is more appropriately dealt with by Marathon Realty 
after the transfer of title. 

Marathon Realty has agreed to provide a continuous waterfront 
pedestrian walkway (excluding any frontages required for marinas) 
at the time redevelopment is carried out. This can be secured by 
an easement registered against the title of the property in the 
same way as the pedestrian walkway in front of the Bayshore Inn. 
The registration of this easement can be a condition of necessary 
rezoning . 

The matter of the City securing reparian rights has been discussed 
with Marathon Realty and the Corporation Counsel and it is clear 
that reparian rights cannot be separated from the land. A par- 
ticular owner can waive his riparian rights in favour of the City 
but this is not something which runs with the title. The registered 
easement on the other hand does run with the title and can be 
precisely located by plan at the time development is designed. It 
appears therefore to give the best security for public waterfront 
access . 


cont'd . 


35- 


3 


Board of Administration, February 12, 1971 .... (BUILDING - 2) 
Clause 1 continued 


Accordingly it is RECOMMENDED that Marathon Realty Company Ltd. , 
be thanked for their undertaking to make provision for a public 
waterfront walkway secured by a registered easement at the time 
redevelopment takes place in the area east of Cambie Bridge and 
that the Director of Planning and Civic Development and the 
Corporation Counsel take whatever steps are necessary to secure 
registration of such an easement for a pedestrian waterfront 
walkway as a condition precedent to rezoning." 

Sfour Board RECOMMENDS that the report of the Director of Planning and 
::ivic Development be endorsed. 

2. Examination of Seattle's 
Historic Precinct 


Ifour Board submits the following report of the Director of Planning 
and Civic Development dated February 5, 19 71: 

"The Provincial Government has designated Vancouver's Gas town 
area as an historical site in connection with which we will be 
preparing regulations and an administrative structure. The de- 
partment is also preparing appropriate zoning legislation on the 
part of Vancouver. 

As Seattle has just completed similar legislation, it would be 
helpful to have the senior planner in charge of the Gastown 
proposals visit their historical precinct for the purpose of - 

Studying the progress of Seattle's historic area since 
it was last studied and to assess the benefits and 
difficulties resulting from the area being declared 
a historic precinct; 

To investigate the desirability and feasibility of 

duplicating various pieces of street furniture 

present in Seattle's precinct but absent in Vancouver's. 

To meet with the Seattle Planning Department on 
Friday, February 19th or February 26th, to discuss 
both of the above. 


The timing of the trip has been selected to minimize absence 
from duty and to permit visiting Seattle's precinct during its 
busiest period - Saturday and Sunday. 

The estimated cost to the City: $75 expenses and one day leave 
of absence with pay for the Senior Planner. 

RECOMMENDED that Mr. Allen Parker, Senior Planner in charge of 
the Gastown proposals, be granted one day's leave of absence on 
February 19th, 1971 or February 26th, 1971, in order to visit 
the Seattle Gastown Historical precinct and evaluate the effects 
of recent legislation there, and travelling expenses amounting 
to approximately $75.00. The Comptroller of Accounts advises 
that funds are available in the Department's Beautif ication 
Account." 


Your Board RECOMMENDS that the foregoing recommendation of the Director 
of Planning and Civic Development be endorsed. 


****** 


FOR ADOPTION SEE PAGE(S) .3-.. 


* b 

Board of Administration, February 1? , 1 97 1 (FINANCE 1^7 

FINANCE MATTERS 

RECClMMENDATIONS 


(a) 


Dat(! 


Dec 


Sec 


Date 


Dec 


Dec, 


Dec. 


Dec. 


Sinking Fund and Investment Matters - December, 1970 


The Board considered the following report of the Director of Finance respecting 

(a) Security transactions during the month of December, 1970. 

(b) Summary of Securities held by the General and Capital Account 

as at December 31 , 1970. 

GENERAL AND CAPITAL ACCOUNT TRANSACTIONS 


Maturity Maturity Cost Term Yield 

_ Type of Secur i ty Date Value Days % 

Bank Deposit Receipts Purchased for Redemption in December, 1970 

3 Mercanti le Bank of Canada Dec. 23/70 $1,003,315.07 $1,000,000.00 20 6.05 

J6 Bank of Montreal Dec. 23/70 1,501,582.19 1,500,000.00 7 5.50 

23 Bank of Montreal Dec. 30/70 1 , 501 ,^38.36 1 ,500 ,000.00 7 5.00 

$ ^7006,335.62 $ ^,000,000.00 

Bank Deposit Receipts Purchased for Redemption in 1971 

23 Mercanti le Bank of Canada Feb. 15/71 $^03,698.63 $^00,000.00 6.25 

30 Mercantile Bank of Canada Feb. 2/71 ^402,38^. 66 ^00,0 0.00 3^4 6.^40 

$806,083.29 $^oo",oo"b.oo 

DEBT CHARGES EQUALIZATION FUND TRANSACTIONS 

Transfer of B.C. Hydro and Power Authority IX Parities 
due Deptember 1, 1975 from Debt Charges Equalization Fund 
to following Accounts to meet Po r tfolio Requirements 

Type of Security Maturity Maturity Price Cost Term Yie 

Date Value Yrs/Mos. % 


)isposal by Debt Charges Equalization Fund 


51 B.C. Hydro 6 Power 

Authority 7^ Parities Sept. 1 775 $236,000.00 $100. 15 $ 236,3 60.59 '♦/8 6.96 

i^cqu i red by General and Capital Account 


11 B.C. Hydro & Power 

Authority 1% Parities Sept. 1/75 $ 200,000.0 $100.15 $200,3 05.59 '♦/8 6.96] 

Acquired by Kerrisdale Community Centre Fund 


31 B.C. Hydro & Power 

Authority 7^ Parities Sept. 1/75 $ 3^.000.00 $100. 15 $ 3^,051 .9 5 ^/8 6.96 

/.cquired by Taylor Manor Trust Account 


Date 


31 B.C. Hydro 6 Power 

Authority 1% Parities Sept. 1/75 $ 2,000 .j00 $100.15 $ 2,003.05. '♦/8 6.96 

Exchange of Canadas for Hydro Electric Power Corporation 

of Ontario (Provinc ial Guaranteed) to Provide an Improved Yield 

Type of Security Maturity Maturity Price Cost Term Yield 

Date Value Yrs/Mos. % 


Disposal 

Dec \ Canada 5!t Oct. 1/73 $200,000.00 $97.^0 $ 19^,800.00 2/10 6.00 
Acquisi tion 

Deed H.E. P. C. -Ontario (^\X Sept. 20/72 $100,000.00 $98.75 $ 98,750.00 1/10 7.25 

\ H. E. P. C. -Ontario 1\% Mar. 18/7^ $100,000.00 99.00 99,000.00 Ilk 7.85 

(Prov. of Ont. Guaranteed) $200 ,0"on . 00 $197,750.00 


A h k A A A A -A ;V A A A A A A A 


r> n n + ' 


Date 


Debentures Purchased 
Dec.l *Alberta Resources 

Railway 8i% July 31/75 $500,000.00 $100.25 $501,250.00 k/8 

1|7 City of Vancouver 3 3/^^ Aug. 1/76 1 .000.00 75.20 752.00 5/7 S.^i 

* Province of Alta. Guaranteed $501,000.00 $502,002.00 


Date 


Dec. 
* 


Dec, 


Dec. 


Date 


Dec. 


(b) 


Medi 
B 


Note 
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Debt Charges Equalization 
Fund Transactions (cont 'd) 


Type of Security Maturity Maturity Price Cost Terms Yie 

Date Value Yrs/Mos % 


ft A A A A 5'c A * A 5": A A A A A A A A 


SINKING FUND TRANSACTIONS 


Exchange of Canadian National Railways For Alberta 
Resources Railways (Provincial Guaranteed) to Provide 
an Improved Yield 

Type of Security Maturity Maturity Price Cost Terms Yiel 

Date Value Yr s/Mos %_ 

Disp o sal 

I Can. National Rlwy.3 Feb. l/7'» $100.000.00 $93.25 $93,250.00 3/2 6.12 

Acquisi t ions 
1 *Alberta Resources 

Railway 7 3/^% Mar.l/7'» $ _IO^0 . 000 . 00 $100.25 $100.250.00 3/3 7.66 

AAAAAAAAAAAAAAAAAA 

Debentures Purchased 

City of Vancouver 6^ June 15/80 $1,000.00 $79,375 $793.75 9/6 9.31 

' City of Vancouver 5i^ Nov. 15/71 1,000.00 97.20 972.00 0/1! 8.60 

10 "Alta. Resources 

Railway 7 3/^% Mar.l/7'» 70. 000.00 100.50 70.350.00 3/3 7.57 

* Province of Alta. Guaranteed $ 72.000.00 $72 . 1 1 5. 75 

AAAAAAAAAAAAAAAAAA 


Maturitv Maturity Term Yield 

Type of Secur i ty Date Val ue Cos t Days % 
BanlT Depos i t Receipts Purchased for Redemption in 1971 

15 Royal Bank of Canada Mar. 15/71 $711,512.60 $700,000.00 90 6.67 

23 Royal Bank of Canada Mar. 15/71 8ll.3'»0.71 800. 000. 00 82 6.31 

JO Mercantile Bank of Canada Mar. 15/71 607,890.^1 60 0.000 .00 75 6.^*0 

$2. 130,7"'O.72 $2.100.000.00 


JL ^ Jt JL .y ^ ^ ^ .1, A ,y A 


GENERAL AND CAPITAL 


Summary of Securities Held as at D e cember 31, 1970 

Type of Security Par or Mat urity Value Cost or Book Value 

ShorL Term 

Bink Deposit Receipts due 1971 $15,726,^76.33. $15,200,000.00 


jm To rm 

C. ify'd'ro 6 Power Authority 7"^ 

'arity Bonds due Sept. 1/75 $ 200,000^00 $ 200,305.59 

for Council: $1,000.00 City of Vancouver 9^.^ debenture due Sept. 1, 1986 was purchased 

at par to provide income for care of Captain Vancouver's Grave as authorizet 
by resolution of council doted December 1, 1970. 

REC0}lMENDATI ON : Recommended by your Bo>Trd that the report of theDI rector of Finance on 
Sinking Fund and Investment Matters for December, 1970 be confirmed. 


Board of Administration, February 12, 1971 .... (FINANCE - 3) 

2, Cleaning of Ductwork at 

Queen Elizabeth Restaurant 

The City Building Inspector reports as follows: 

"During a regular maintenance inspection of the heating 
ductwork supplying the Queen Elizabeth Restaurant and 
Banquet Room, it was reported that dust and dirt had 
accumulated in areas of the ductwork not accessible to the 
Queen Elizabeth maintenance staff. 

An amount of $600.00 was included in the 1971 Budget Sub- 
missions for the Queen Elizabeth Theatre to employ a firm 
with specialized high-power suction equipment to clean all 
of the Restaurant heating ducts. 

The Restaurant Lessee has just recently lodged complaints of 
smuts being deposited on his linen and dishes, from the 
heating outlets. 

A firm cost of $625.00 maximum has been received from the 
cleaning company to do the work. 

The ductwork must be cleaned this year and it is advisable 
that the work be done as soon as possible. To initiate the 
work, it is necessary that the budget item be approved in 
advance of the normal budget. 

It is recommended that: 

Prior approval be given to an item of $650.00 
in the 1971 Budget for cleaning of the ductwork 
at the Queen Elizabeth Restaurant." 

Your Board RECOMMENDS that the recommendation of the City Building 
Inspector be approved. 

3 . Contract Programming 

The Director of Finance and the Coordinator of Data 
Processing and Systems report as follows: 

"The 1971 budget for the Data Processing and Systems Division' 
Program Service Account (7032-341) contains a request to 
carry over $5,000 from the 1970 budget. This $5,000 was 
required for writing some stores inventory programs required 
for Central, Engineering and Electrical Stores. Program 
design has not been completed by the System Analyst and 
Programmers in time to have the job completed in 1970 because 
of a very large workload. However, on January 12, 1971, 
Council approved the City Engineer's recommendations con- 
cerning Electrical Stores, and one of those recommendations 
states that certain of the stores procedures be computerized. 
The necessary programs must be completed within three to 
four months in order to facilitate the implementation of 
the remainder of the Engineer's recommendations. For this 
to be done, programming must start as soon as possible 
and we recommend that Council, in advance of the 1971 
Revenue Budget approve a $5,000 expenditure for contract 
programming for Central, Electrical and Engineering Stores." 


Your Board RECOMMENDS that the recommendations of the Director of 
Finance and the Coordinator of Data Processing and Systems be 
approved . 
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CONSIDERATION 

4. B.C. Telephone Company 

Rate Structure Application 

The Deputy Corporation Counsel reports as follows: 

"I have received a copy of the application and submission 
of the B. C. Telephone Company to the Canadian Transport 
Commission for authority to put into effect, on 
August 1st, 1971, various rate increases. (The 
submission is available in my office) . 

It is noted that any persons wishing to intervene to 
oppose, support or modify the application are required 
to file their submissions with the Secretary of the 
Commission not later than March 5th, 1971. 

The above information is submitted for Council's 
consideration. 

In the two previous rate applications, in April and 
September of 1958, the Provincial Government opposed 
the application and the Council decided to join with the 
Union of B.C. Municipalities in financial support of 
the Government's opposition. The City's share of the 
cost was prorated among the municipalities by the Union 
of B.C. Municipalities on a per capita basis." 

Your BOARD submits the foregoing report of the Deputy 
Corporation Counsel for the consideration of Council. 

INFORMATION 

5. Vancouver Rental Accommodation 
Grievance Board: Annual Report 

The Vancouver Rental Accommodation Grievance Board, 
in a report dated January 29, 1971, has commented on its first 
year of operations under the authority of By-law 4448. 

Your Board submits the report, copies of which are 
circulated, for the information of Council. 


CONSIDERATION 

6 . Assessments for School 
and Hospital Purposes 

City Council on January 19, 1971, when considering 
proposed legislation on assessments, passed the following 
Motion: 

"THAT the Board of Administration be instructed to 
prepare an appropriate brief for submission to the 
Provincial Cabinet in respect of assessments for 
school and hospital purposes, as and when required; 

FURTHER THAT a copy of the report of the Chairman of 
the B. C. Association of Assessors be requested." 

The Assessment Commissioner submits the following as 
directed by Council: 


Cont ' d . 
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Clause No. 6 (Cont'd.) 

"When the Provincial Minister of Finance announced the 
Government's intention to pass legislation limiting 
annual increases in the assessments on land and im- 
provements to not more than 10% over the previous 
year's assessment. Council was advised that the 
Executive of the U.B.C.M. intended to object to the 
proposed change in the legislation. 

Council on November 10th resolved to support the U.B.C.M. 
on this matter and to prepare a brief for submission to 
the Provincial Cabinet, through the U.B.C.M. The City's 
brief pointed out the inequities which occurred in 
assessments through the previous 5% limitation on 
individual properties. Council has continued to oppose 
limitations on assessments on individual properties 
because of the inequities which occur. 

The B. C. Association of Assessors has also sent a 
brief to Premier Bennett which includes the City's 
brief which was sent to the U.B.C.M. by Council. The 
B. C. Association of Assessors brief adopts the same 
stand taken by Members of Council and by the U.B.C.M. 

The resolution submitted by the Executive of the U.B.C.M. 
in December, 1970 to the Provincial Cabinet was: 

ASSESSMENT EQUALIZATION 

'Be it Resolved that the Provincial. Government be 
urged to amend the Assessment Equalization Act 
so as to restore the principle of Equalization, 
based on a fair and equitable formula applicable 
to all classes of property and without any arti- 
ficial limiting conditions whatever, to ensure 
fair and equitable assessment within and between 
all classifications of property in all munici- 
palities and in all sections of the Province . ' 

If the government proceeds with this legislation, is 
there any alternative to suggest? 

One suggestion is that the limitation be placed on 
residential owner-occupied property to remain only 
until a change of ownership takes place. At times 
15,000 residential properties change hands in one 
year and it would be very difficult to process these 
changes as they occurred and quite impossible with 
the available staff. 

Other alternatives may be to confine the 10% limitation 
to the average residential property only, or even to 
all residential properties. Either course would require 
a very clear cut definition, however, because wherever 
the line was drawn there would be a great deal of dis- 
satisfaction from those left out. A limitation of 10% 
increase in residential properties in itself would 
result in inequities between the taxes paid by home- 
owners, with the result that one group of assessed 
owners would make a gain at the expense of other groups . 


Cont ' d . 
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Clause No. 6 (Cont'd.) 

When the 5% limitation on individual properties was 
rescinded it was inevitable that many assessments 
required sharp increases . These increases created 
much dissatisfaction amongst homeowners with the 
result that appeals increased from 313 in 1967, to 
679 in 1968 & 727 in 1969, 

After considering the possible alternatives it is 
obvious to me that any limitation on individual 
properties will create undesirable inequities. 

Both the B. C. Association of Assessors & the U.B.C.M. 
briefs urge the government to restore sound assessment 
principles and I am in complete agreement with this 
course of action , 

Council has asked what the effect would be on the 
Pacific Centre development if the proposed legislation 
is passed. 

To begin with this property was and is assessed on a 
similar basis to the other three corners of Georgia & 
Granville. No allowances were made because a very 
large portion of this land was used for a parking lot. 
One cannot be sure what a development such as this 
will engender in a value increase in surrounding 
property. If the market increase is greater on land 
than 10% yearly, the limitation would take effect. 
If this legislation follows the previous method, there 
is no problem on the assessment of the building as the 
limitation would not apply to new construction. 

As requested by Council, I am circulating with this 
report copy of the report of the Chairman of the B.C. 
Association of Assessors, which has been filed with 
the Executive Council of the Provincial Government." 

Your Board submits the foregoing for Council's 
consideration . 

INFORMATION AND CONSIDERATION 


7. Increased Hotel and Motel Guest Room 
Accommodation License Fees 

Your Board has received the following report from 
the Director of Finance and submits it for Council's information 
and consideration: 

"Background 

On December 1, 1970 Council passed a bylaw increasing the 
license fees applicable to hotel and motel guest room 
accommodation, after the Legislature had earlier turned 
down a Council request for a Charter amendment that would 
have allowed the City to levy business tax on hotels and 
motels. Council, at the time of passing the bylaw 
increasing the license fees indicated a willingness to 
withdraw the bylaw if the Legislature granted a request 
for a Charter Amendment that would have allowed the City 
to levy an add-on tax on the value of hotel and motel 
guest room accommodation. 


cont 'd , 
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Clause No. 7 (cont'd) 

The Province has now indicated that it will make the 
present 5% sales tax applicable to hotel and motel fiuest 
room accommodation. This certainly suggests that the 
City's request for a Charter amendment will not be granted. 

Council requested additional information regarding the 
situation in other Provinces and Cities in Canada, The 
information is presented below, 

I, The following table shows which Provinces levy a sales 
tax, the percentage, and whether or not it applies to 
hotel, motel accommodation. 

Province Sales Tax % Applies to Hotels, 

Motels 


British Columbia 

5% 

yes 

Alberta 

none 

no 

Saskatchewan 

5% 

yes 

Manitoba 

5% 

yes 

Ontario 

5% 

yes 

Quebec 

8% 

yes 

New Brunswick 

8% 

yes 

Nova Scotia 

7% 

? 

Prince Edward Island 

7% 

yes 

Newfoundland 

7% 

yes 


II, The following major cities in Canada charge a business 
tax, not necessarily on the same base as Vancouver 
(assessed annual rental value) but nevertheless a 
business tax. Whether or not the cities charge 
business tax on hotel guest room accommodation is 
noted , 


Winnipeg - Business tax is levied on the entire hotel 
premises, at 10% of the assessed rental 
value, Winnipeg also charges a license 
fee of $11,00 per room for the first 100 
rooms and $10,50 per room for rooms in 
excess of 100, 


Montreal - Montreal levies a business tax but not on 
hotel guest room accommodation. However, 
as can be seen from Section I above, there 
is an 8% Provincial Sales Tax (applicable 
to hotels and motels along with everything 
else) levied in Quebec, The Province 
returns a portion of the sales tax to the 
cities, Montreal's share being approxi- 
mately $35,000,000 for the fiscal year 
ending April 30, 1970, 

Edmonton - Business tax is levied on hotel guest room 
accommodation at 6% of the assessed rental 
value. 


Calgary - Business tax is levied on hotel guest room 
accommodation at 10% of the assessed rental 
value. 


Toronto - (in fact all Ontario cities) - Business 
tax is levied based on a percentage of 
real property assessed value (30% in case 
of hotels) and taxed using the regular 
mill rates. Therefore, hotels in Ontario 
pay a business tax equal to 30% of the 
real property taxes they pay, including 
both general and school purposes. 


cont 'd , 
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. (FINANCE - 8) 


Summary 
City 


Prov. Sales Tax 
Applicable to Hotel 
and Motel Guest Room 
Accommodation 


Vancouver 
Calgary 
Edmonton 
Winnipeg 
Toronto (all Ont. Cities) 5% 
Montreal 8% 

III. Vancouver 


5% (proposed 1971) 
no Prov. S.T. 


5% 


City Bus. Tax 
Applicable to Hotel 
and Motel Guest Room 
Accommodation 

no 

yes 

yes 

yes 

yes 

no 


The City of Vancouver bylaw increasing the license fees on 
hotel and motel guest room accommodation is expected, insofar 
as it is possible to determine the matter, to produce an 
amount very approximately equivalent to what business tax 
applied to hotel and motel guest room accommodation would 
produce. The additional revenue is expected to amount to 
$200,000 to $250,000 per year." 

Your Board submits the above report for Council 's 
information. In view of the fact that Council has passed the 
bylaw increasing the hotel and motel guest room accommodation 
license fees and also in view of the Province's action regarding 
sales tax on the hotel and motel guest room accommodation, 
Council may wish to withdraw the request for a Charter amendment 
for an add-on tax. Your Board requests Council direction on 
this point. 


**** 


FOR ADOPTION SEE PA6E(S) 
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BOARD OF ADMINISTRATION 

PROPERTY MATTERS 
FEBRUARY 12,1 971 

RECOMMENDATIONS 

1 . Waterloo Street End, N. Point Grey Road 

Lease Renewal - 22 ft. Strip of Waterloo Street End 

Tile Supervisor of Property and Insurance reports as follows: 

"A portion Waterloo Street end (22ft. strip of 
Waterloo Street adjoining Lot 1 , Block 
D.L. 5^0) has been leased to the owners of 
adjoining Lot 1 for varying periods since 
195^ for garden and driveway purposes. The 
lessees have improved the leased area with a 
black- topped driveway, fence, hedge and land- 
scaping. Total depth of the strip utilised 
measures approximately I4.O' to 50'j the 
property then falls sharply off to the beach. 

The current, lease has expired and the current 
registered owner of Lot 1 has made application 
for renewal for a further period of 1 years. 
The City Engineer has agreed to an extension 
of the lease to commence as of January 1 , 1 971 
for a period of 1 years, subject to a 5 year 
rental review, and a 6 month cancellation clause 
by either party, at a rental of $150.00 per 
annum. These terms and conditions are accept- 
able to the present lessee. 

RECOMMENDED that a lease be granted on the 
foregoing basis. The agreement to be to the 
satisfaction of the Corporation Counsel and 
the Supervisor of Property and Insurance." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor 
of Property and Insurance be adopted. 

2 . Sales: Champlain Heights: Residential 

RECOMMENDED that the following offers to purchase received 
by the Supervisor of Property and Insurance be approved under 
the terms and conditions set down by City Council. These lots 
are marketed on the basis of fixed price, in accordance with 
Council's instructions regarding the sale of single family 
reaidential lots in Champlain Heights. 

N/S 50th Ave. East of Tyne 
Lot 31, D.L. 339. Plan 13659 

NAME LOT APPROX.SIZE SALE PRICE TERMS CONDITIONS 


Surindar 31 50' x 111 .15' $11^,000.00 City 
Singh 57. 90' 109.33' Terms 

Nirmal @ 9kfo 


Board of Administration, February 12, 1971 (PROPERTIES) 

2. Sales: Charaplain Help;hts : Residential (Cont'd) 

S/S 50th Avenue, between Tyne and 

Toderick 
Lot k3, D.L. 339, Plan 13659 

NAME LOT APPROX.SIZE SALE PRICE TERMS CONDITIONS 

Walter I4.3 50 ' x 125' $1i|, 000.00 City 

Zabiela Terms 

& @ 9^ 

Joan 
Zabiela 


FOR ADOPTION SEE PA6E(S) .. 
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STANDING COMMITTEE OF COUNCIL 


ON TRANSPORTATION 


FEBRUARY 11, 19 71 


A meeting of the Standing Committee of Council on Transportation 
was held in the No. 1 Committee Room on Thursday, February 11, 
1971, at 9:00 a.m. 

PRESENT : Alderman Wilson, Chairman 

His Worship the Mayor 

Aldermen Adams, Bird, Calder, Hardwick 
Linnell, Phillips, Rankin, 
Sweeney 

ABSENT: Alderman Broome 

CLERK: M. James 


PART I 

The following recommendation of the Committee is submitted to 
Council for consideration. 

RECOMMENDATION 

1. Second Crossing First Narrows - Report Reference 

Swan Wooster CBA 


The meeting of the Transportation Committee was called to convene 
in the No. 1 Committee Room, third floor. City Hall at 9:00 a.m. 
The Committee recessed and moved to the offices of Swan Wooster 
C.B.A., 1425 West Pender Street, Vancouver 5, to receive a report 
reference from Swan Wooster on the matter of the proposed Second 
Crossing system of the First Narrows. 

Mr. F. Leighton, Project Manager, welcomed the Committee to the 
offices of Swan Wooster CBA and after a few introductory remarks 
turned the balance of the report reference over to Mr. W. Weir, 
the Assistant Project Manager. 

With the aid of the model of the proposed Crossing system showing 
the alternatives of a bridge and a tunnel, and with the aid of 
written material circulated to each member of the Committee, and 
with the aid of maps and diagrams, Mr. Weir explained the proposed 
Second Crossing of First Narrows system. 

The Committee was advised that this Crossing system was designed 
to provide a link in a balanced transportation system for the Lower 
Mainland of some 6 miles in length. 2h miles of the system will 
lie within the City of Vancouver, the Crossing itself from shore 
to shore is 2 miles long and the balance of the system being Ih miles 
would run from the North Shore of the Burrard Inlet to the Trans 
Canada Highway. The estimated costs in 1970 dollars for the shore 
to shore portions is estimated at cost for a bridge $116,000,000, 
for a tunnel $123,000,000. Both of these crossings include pro- 
vision for rapid transit facility. 

The design of the section of the system in the City of Vancouver is 
to provide a bypass to allow all traffic not destined for the C.B.D. 
to be "siphoned" off from the surface system in the C.B.C. and also 
to provide a distributor for traffic destined to and from the C.B.D. 
It is estimated that the Thurlow Tunnel Bypass would remove 7,200 
vehicles per hour at peak periods from City streets - an equivalent 
of twelve lanes of traffic. 


continued . . . / 2 
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STANDING COMMITTEE OF COUNCIL 

ON TRANSPORTATION 2 

February 11, 1971 


Clause 1 cont'd 

The system was designed for development in a staged manner so that 
portions of the Crossing system could be provided in a manner 
financially compatible with the resources of the three levels of 
government, and constructed in a manner compatible with the needs 
for the continuing activities of the City generally. 

The Committee was also advised that the costs of those sections of 
the system directly chargeable to the City of Vancouver would total 
12.2 million dollars in the first stage and 9.2 million dollars in 
the second stage (1970 dollars) for a total of 21.4 millions. 

At the end of the presentation, the Committee addressed questions 
to the Consultants. The following information was provided: 

- either type of crossing at peak capacity is designed to carry 
65 % of its total capacity by transit and 35% of its total 
capacity in automobiles. 

- the tunnel crossing would be 4,400 feet in length from portal 
to portal, 60 feet below low water. The tunnel would be 
constructed to provide three "tubes", the two outer tubes for 
vehicular traffic and the centre tube for rapid transit. 

- the peninsula which would have to be constructed to provide 
portal entrance at the South Side would be approximately 70 
acres in area, of which 30 acres could be developed as park 
and the balance being required for rights of way to service the 
tunnel . 

- the design of the tunnel portals and the design of the peninsula 
was based on the policy of providing the necessary rights of 
ways to the tunnel portal as inconspicuously as possible, and to 
blend with the surroundings on the South Shore. 

- the bridge crossing alignment would be almost identical to the 
tunnel alignment. 

- the bridge would provide a 2,500 foot navigational clearance 
span with a 200 foot high clearance above high water. This 
clearance is determined by the federal statute and is the 
clearance provided by Lions Gate Bridge. 

- the normal design suspension bridge would not be suitable here 
due to the necessity of immense anchor blocks at both ends, 

and so the cable state design was determined for this structure. 
The design has been accepted by the architectural consultants. 

- the bridge would carry a right of way down the centre of the 
deck for rapid transit. This could be utilized before the 
construction of the rapid transit facility bv buses, as could 
the centre tube in the tunnel. 

- the ramps on either end of the bridge and the peninsulas were 
designed to be aesthetically acceptable, and the peninsulas 
were designed to absorb the traffic ramps, conceal them and to 
provide waterfront access for the general public. 

- the differential in cost between the bridge and the tunnel is 
less than 6% of the overall systems cost and the Consultants 
advise that they would suggest that the Federal Government not 
make a determination on which type of structure on the basis of 
cost alone, but take into account the other factors, which cannot 
be costed, such as aesthetic appeal and environmental adapt- 
ability. 
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- it would cost an estimated 3.5 million dollars to add the 
rapid transit right of way facility (some sort of supported 
road-bed) to the bridge, the cost of providing rapid transit 
road-bed in the tunnel would be the cost of rails only. 

- if the centre tube of the tunnel were used by buses prior to 
the introduction of a rapid transit facility the width of the 
tube would prohibit two way bus traffic, and therefore at 

peak periods would provide express bus service in one direction 
only, with the buses returning on the outside vehicular tube. 

- there would be some sort of toll collection from rapid transit 
users, as this toll would be used to amortize the estimated 

15 million dollars additional cost of the facility to provide 
the rapid transit right of way. 

- the budget for the system includes the cost of landscaping of 
peninsulas, whether bridge or tunnel (budget estimated at 2.5 
million dollars for landscaping) , and the landscaping is designed 
as two types, "instant" and "long term growth". 

- the City's participation in the first stage could be limited to 
the bypass to end at Seymour Street. Traffic could then be 
fed from this point to the City street system. 

- the proposal of the Consultants suggests that the City accept 
the responsibility for the waterfront distributor, including 
the cost of the Thurlow Tunnel widening at its north portal and 
the False Creek distributor east from Seymour Street to the 
Columbia-Quebec Connector and/or the Georgia Viaduct. 

Mr. Warnett Kennedy, Sub-Consultant to Swan Wooster CBA spoke to 
the Committee on the matter of architectural, environmental and 
aesthetical considerations which had been considered in the develop- 
ment of the overall design of the overall crossing system. Mr. 
Kennedy advised the Committee that the total environment, the 
scale, the aspects of the facility from points of view, and the 
aspects from the facility to the surroundings on the Inlet were 
considered as a totality. Those considered included daytime and 
night-time aspects, and aspects at all stages of the facility's 
capacity. The impact of the Crossing on the City of Vancouver and 
the Lower Mainland as it presently exists, the impact that the 
Crossing system will have on or provide for the growth of the Lower 
Mainland area, and the development of protections from the impact 
of the Crossing system was also stated, Mr. Kennedy told the Committee 
that in terms of the design of the individual components, architects 
and landscaping architects and others had been consulted at all 
points in the design of the bridge and in the design of the tunnel. 

It was pointed out to the Committee that the development of the 
Crossing system would provide park land and view points presently 
not in existance and would create an image for the City by the 
development of this man made structure. 

Mr. Kennedy pointed out that he had no recommendation to make on 
either the bridge or the tunnel structure. 

Mr. Kennedy also emphasized that the scale of either structure was 
constantly assessed during the design. 
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Mr. Weir closed the report reference section of the meeting with the 
following comments: 

- that Swan Wooster CBA had, in his opinion, made better than 
normal progress in the development and design of a Crossing 
of this size. 

- the next step to be made is the selection between a bridge or 
a tunnel and the co-ordination of design with the North Shore. 

- the City of Vancouver should make a commitment for its share of 
the costs before approaching the Provincial and Federal Govern- 
ments, to provide the shortfall in funds between monies 
committed and estimates of costs. 

The Committee recessed at 1425 West Pender Street to reconvene in 
the No. 1 Committee Room, third floor. City Hall, at 11:25 a.m., 
with the same personnel present. 

Mr. Leighton and Mr. Weir, who accommpanied the Committee, provided 
answers to further questions. 

The Committee noted that acquisitions for portions of the City's 
waterfront distributor on the South Shore of Burrard Inlet and the 
distributor on the North Shore of False Creek would necessitate 
negotiations with the Canadian Pacific Railway, the owner in both 
instances. The Committee discussed the matter of this development 
in relationship to other transportation matters being presently 
considered i.e. rapid transit. Great Northern Cut Freeway connection, 
and the financial priority that the expenditure of funds on the 
Crossing system bore in relation to other financial priorities for 
the City. It was noted that the most recent 5 Year Plan did not 
provide any funds for the City's contribution to the Crossing system. 
The following is the text of a resolution moved, but not voted upon: 

"THAT the Chairman appoint a Sub-Committee of the Transportation 
Committee to meet with the various interested parties to work 
out the steps required toward implementation of the Second 
Crossing system. 

- TABLED" 


The above resolution was not acted upon as the Committee passed 
the following: 

"THAT the previous motion be tabled pending a report from the 
Board of Administration recommending terms of reference for the 
Sub-Committee, such report to be submitted to the next meeting 
of Council. - CARRIED" 

The Committee, therefore, RECOMMENDS: 

THAT the Board of Administration report on terms of reference 
for the proposed Sub-Committee to the next meeting of Council. 


The meeting then adjourned, at approximately 12:40 p.m. 


****** 
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STANDING COMMITTEE OF COUNCIL 


ON PLANNING AND DEVELOPMENT 
FEBRUARY 4, 1971 

A meeting of the Standing Committee of Council on Planning and 
Development was held in the #1 Committee Room on Thursday, 
February 4, 1971, at approximately 9:30 a.m. The following 
members were present: 

PRESENT : Alderman H. Bird, Chairman 
His Worship the Mayor 

Aldermen Adams, Calder, Hardwick, Linnell, 
Rankin, Sweeney and Wilson 

ABSENT: Alderman Broome (On Civic Business) 
Alderman Phillips 

CLERK: M. James 


Adoption of Minutes 

The minutes of the meeting held on November 5, 1970, were adopted. 


PART II 

The following action of the Committee is submitted to Council 
for information. 

INFORMATION 

1. Strathcona Area - Rehabilitation 
Consultants' Report 


Previously Council had authorised the employment of Birmingham 
and Wood, Architects - Planners, as Consultants to the Steering 
Committee who were investigating the possibility of applying 
rehabilitative procedures to the Strathcona area rather than the 
urban renewal procedures previously employed in the City. 

Under date of January 12, 1971, Messrs. Birmingham and Wood 
submitted their report through the Steering Committee to Council. 
Council referred the report to the Standing Committee on Planning 
and Development for "consideration as soon as possible". At 
this meeting of the Committee, Messrs. Birmingham and Wood, 
represented by Mr. W. H. Birmingham (Partner) and Mr. David N. 
Spearing (Project Manager for the Study) , spoke to the Committee 
at length from a prepared undated statement to explain to your 
Committee the concepts for rehabilitative procedures, and the 
administrative and technical techniques for implementing these 
rehabilitative procedures that they recommend in their report. 

Mr. Harry Con, President of the Strathcona Property Owners and 
Tenants Association, spoke to the Committee prior to and sub- 
sequent to the presentations of Mr. Birmingham and Mr. Spearing. 
Mr. Con, on behalf of S.P.O.T.A. , filed a copy of his remarks. 
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The Committee members discussed the question of the position 
the City should take re the provision of loans and grants to 
the specific area of Strathcona and not to the other residents 
of the City, and discussed the various Provincial programs 
which provide assistance to home owners. 


It was agreed that the meeting referred to in the recommenda- 
tions which follow need not be delayed for receipt of the 
further information requested from the staff as also recom- 
mended below. 


The Committee also discussed the matter of altering the present 
zoning and/or the density of the area, as suggested in the 
Consultants' report, and after general discussion 

RECOMMENDS that a meeting be arranged between the Minister of 
Municipal Affairs, The Honourable Robert Andras, and the 
Vancouver City Council as soon as possible to discuss the 
Strathcona Rehabilitation Report of Birmingham and Wood, and 
that the City of Vancouver submit as suggestions to such a 
meeting : 


(a) The City's contribution be the upgrading of City 

services and other community facilities in the area 
to normal City standards to the extent the funds 
are available from ( i) the City's 1971-1975 Five 
Year Plan and (ii) support from the senior govern- 
ments ; 


(b) Loan and grants, their eligibility regulations, and 
their administration be the responsibility of the 
Federal and Provincial Governments; 

(c) The City contribute to administrative costs, other 
than those respecting loans and grants, but adminis- 
trative arrangements be to a reasonable standard and 
practical, and be administered under normal personnel 
procedures and agreements. However, the establishment 
and operational costs of development corporations shoul 
not be included but be paid for by the owners (share- 
holders) who would benefit from the development; 


and 

FURTHER RECOMMENDS that the City of Vancouver consider methods 
of establishing an advisory or counselling service for citizens 
as part of the rehabilitation process, and the Director of 
Planning and Director of Social Planning/Community Development 
report to this Committee on what is practical and useful in 
developing the consultative mechanism for an advisory or 
counselling service, taking into account the conclusions of 
the Director of Planning re Community Improvement Development 
Programs as contained in the Director of Planning' s report 
'Urban Renewal Study - 1970.' 
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FURTHER THAT the Director of Planning report to Council on 
the planning recommendations of the Strathcona Rehabilitation 
Report bearing in mind the Vancouver Urban Renewal Study - 
1970, and the goals of rehabilitation of this area, such 
report should review the density of development as it 
relates to the provision of city services, facilities, etc. 


* * * * 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL ON GENERAL PURPOSES 


February 4, 19 71 


A meeting of the Standing Committee of Council on General Purposes 
was held on Thursday, February 4, 1971, at 2:00 p.m., in #1 Committee 
Room, third floor. City Hall. 


PRESENT : 


Alderman Broome (Chairman) 

His Worship the Mayor 

Aldermen Adams, Bird, Hardwick, 

Linnell, Rankin, Sweeney, 

Wilson 


ABSENT; 


Alderman Calder 
Alderman Phillips 


CLERK: 


D. Scott 


Adoption of Minutes 
The Minutes of the meeting held October 8, 19 70, were adopted. 

The following recommendations of the Committee are submitted to 
Council for consideration. 


RECOMMENDATIONS 


1. Capilano Stadium - Uses 

The Vancouver City Council on November 26, 1970, passed the following 
motion : 

"THAT this whole matter be referred to the General Purposes 
Committee to meet with the various parties interested in 
using the Capilano Stadium, i.e. representatives of the 
North West League of Professional Baseball, the soccer 
interests. Park Board and Director of Social Planning/ 
Community Development." 

The Committee heard the following delegations with respect to the use 
of Capilano Stadium: 

(a) Board of Parks & Public Recreation - Commissioner A.E.S. Robertson 

- The Park Board was of the opinion that the Stadium could be 
utilized for Softball, amateur baseball, community functions, 
soccer, outdoor theatre etc., and be a recreation centre. 
Mr. Robertson requested the Committee give consideration to 
the following resolution of the Park Board contained in their 
communication dated November 17, 19 70: 

"RESOLVED: (1) That City Council be requested to 

turn over Capilano Stadium to the 
Park Board to operate on a similar 
basis as the past summer for amateur 
Softball and amateur baseball and other 
amateur sports where possible, additional 
public recreation uses will be made of 
stadium facilities when practical;... 


cont ' d 
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(2) 


That the City Council provide the Park 
Board with $39,000 in capital funds to 
bring the stadium up to a desirable 
civic standard, to pave parking areas 
and landscape surrounding boulevards 
and to install essential drainage in 
the playing field;... 


(3) 


That City Council provide the Board 
with $52,000 annual operating and 
maintenance budget to be reduced by 
net profit from events;... 


(4) 


That the City Council reimburse $516.78 
to the Board for one-half the operating 
deficit ($1,033.57) incurred during the 
past summer's operation;... 


(5) 


That City Council provide the Board with 
$1,040, the estimated amount for maintenance 
and security of the stadium from September 
30, 1970 to December 31, 1970. 


- Carried. 


(b) 


Riley Park Community Association) Mr. D. Pym 
Capilano Development Committee ) Mr. R. Kinsey 


- Mr. Pym spoke of the urgent need for adequate facilities for 
the youth of the area pointing out that it would likely be 
two years before the new Riley Park Community Centre is built. 
He was opposed to demolition derbies at Capilano Stadium. 

Mr. Kinsey outlined more specifically the need for 1,000 square 
feet of space to accommodate the youth programmes in the 
neighbourhood. He stated, that with very little renovation, 
there is a suitable area in the Stadium building. 

(c) Satellites Motorsport Club - Mr. D. Harder 

- A petition said to contain 2,500 signatures favouring the 
continuance of demolition derbies and other auto sports was 
filed. Mr. Harder advised Callister Park is no longer 
available and the P.N.E. could not accommodate the Club. Mr. 
Harder stated he believed this Club could manage the Stadium 
properly and would accommodate other amateur sports as fully 
as possible. 

(d) Pacific Coast Soccer League) Mr. L.W. Burkinshaw 
B.C. Soccer Association )_ Mr. W.A. Coleman 

- Requested use of the Stadium during the soccer season. Mr. 


Burkinshaw advised the synthetic turf at Empire Stadium is not 
too suitable for soccer. They would be willing to contribute 
towards the drainage costs and were of the opinion that demo- 
lition derbies and soccer could not be accommodated on the 
same field. 


cont ' d 
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(e) Vancouver Juvenile Association - Mr. Ken Thomson 

(formerly Connie Mack League) 
Pacific Coast Junior Baseball Association - Mr. W.L. Bayne 

- Would clean the Stadium, would post bond if required, would 
provide a nigh patrol service, and would work with the Riley 
Park Community Association. These organizations would require 
night lights but did not believe they could pay for them, 
however, they would be willing to contribute towards the cost. 

(f) Vancouver Softball Association - Mr. C. B, White 

- Mr. White was of the opinion that the Park Board should 
administer the operation of Capilano Stadium, and that whoever 
was going to take over Capilano Stadium, should start right 
away as a great deal of organizational work was required. His 
Association could take care of maintenance and if properly 
organized a small profit might be realized. He suggested 
Council appropriate enough money to update the Stadium. He 
was of the opinion that the Stadium could not be used for both 
hardball and softball and advised that there are not currently 
sufficient parks to take care of the softball participation. 

Circulated for the information of the Committee were two communications 
from the Babe Ruth Leagues of B.C. who supported the operation of the 
Stadium by the Park Board and made application for use of the Stadium 
for their B.C. Provincial Championships Tournament in July, 1971. 

A communication from Mr. K.P. Horsburgh, Jr., indicated he was with- 
drawing his application for the use of Capilano Stadium for pro- 
fessional baseball. Alderman Sweeney advised that the Northwest 
League of Professional Baseball was no longer interested. 

In summing up the Park Board advised of the money required for 
drainage, extension of bleachers, moving the left field fence, 
putting in suitable grass turf for baseball and soccer and winterizing 
the Stadium. He stated it would cost approximately $3,000 to provide 
suitable accommodation for the teen-age activities requested by Mr. 
Kinsey. He also stated that the Park Board did not have any land 
available in the City that would accommodate demolition derbies. 

Mr. Egan, Director of Social Planning/Community Development referred 
to his report of September 22, 1970, and stated he felt that the 
Stadium should serve a multiplicity of purposes. He suggested that 
until the Riley Park Community Centre is completed, possibly a 
monthly grant could be given to the Riley Park Community Association 
to assist in renting other facilities to accommodate the youth 
programmes . 

The Committee was of the opinion that the Park Board should consider 
the minimum cost required to put the Stadium into use now and that 
winterizing of the facilties could be given consideration later in 
the year. 

After due consideration it was 
RECOMMENDED 

(a) That the communication from Mr. K.P. Horsburgh, Jr., dated 
January 12, 1971, be received. 

(b) That the management of Capilano Stadium be turned over to the 
Park Board on the understanding 

(i) that the structure be analyzed financially to place either 
softball or hardball and soccer on the fields 


cont ' d 
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(ii) that approximately 1,000 square feet of space in the Stadium 
building be made availabe as quickly as possible for the 
Riley Park Community Association 

(iii) that the question of heating and showers be looked into, 
however, the matter of winterizing not be included in the 
immediate costs but be considered in the summer of this year 

(iv) that the financial report not include extra bleachers nor 
enlargement of the field at the present time 

(v) that the study include a contribution by the soccer groups 
for drainage 

(c) That the whole matter be referred back to this Committee for 
further consideration. 

(d) That the Planning Department endeavour to find a suitable site 
for the Satellites Motorsport Club and report back to this 
Committee . 


2 . Crystal Pool Replacement 

At the last meeting of the Committee it was agreed that information 
be sought from the City of New Westminster on their proposal to 
construct an Olympic size spectator pool for the Canada Summer Games 
and it was 

"RECOMMENDED that the Council of the City of Vancouver 
request the Board of Parks and Public Recreation to report 
back on the matter of the Crystal Pool replacement to 
Council and . . . . " 

Mayor M.S. Evers of New Westminster advised in a communication dated 
October 28, 1970, that very few details were available as yet, however, 
the pool would be 50 metres Olympic standard and indoor type and would 
be constructed on a City-owned site on 8th Avenue between the New 
Westminster Secondary School and the Loyal Protestant Home. 

Commissioner Sandy Robertson, Chairman of the Board of Parks and 
Public Recreation advised that they had investigated a number of 
sites and the most practical was at the northwest end of Burrard 
Bridge at Sunset Beach, a site which is already in the care, custody 
and management of the Park Board. 

He stated that the reasons for choosing this site were: 

(a) The site is good 

(b) Public transportation is excellent 

(c) Road access is good 

(d) It would be close to North Vancouver, West Vancouver & 
Downtown 

(e) Will be near future transit 

(f) It is a salt water site and will lend itself well from an 
architectural point of view 

(g) The site is available for construction now. 

However, construction costs will be a little higher as some piling 

will have to be used and this will cost in the neighbourhood of 

$50,000, also the salt water pool costs approximately $20,000 more 

to construct than a fresh water pool as the use of stainless steel 

is a requisite. Four City lots, which are adjacent to the site, 

are required, and will be used mainly for parking, these being lots 26 

& 27 and parts of lots 24 & 25 now known as B, which are currently being 

utilized by the Park Board but have not been turned over to their care 

and custody. 


cont ' d 
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The Director of Planning advised that in his opinion, this was the 
best site and the City Engineer stated there are some technical 
details to work out, however, he did not foresee any problems from 
an Engineering point of view. 

After due consideration it was 

RECOMMENDED that the site proposed by the Board of Parks and Public 
Recreation for the new pool at the northwest end of Burrard Bridge 
be approved in principle and the Board of Administration be requested 
to report back to Council as quickly as possible on the pertinent 
information required. 

The meeting adjourned at approximately 5:00 p.m. 
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The Committee reconvened in camera at 11:40 a.m. in the 
#1 Committee Room, with the same personnel present. 


PART I 

The following recommendations of the Committee are submitted 
to Council for consideration: 

RECOMMENDATIONS 

1. Strathcona Area - Rehabilitation 
Consultants' Report 


Earlier this day your Committee received in open session a 
report reference by Messrs. Birmingham and Wood as Consultants 
dealing with the matter of rehabilitation of the Strathcona 
area of the City. 

Under date of January 29 the Board of Administration submitted 
a confidential report for the consideration of the Committee. 
The Board of Administration report had attached a report of 
January 12 prepared by the Director of Finance and the Corpo- 
ration Counsel, and correspondence dated January 7 and January 
11 from Central Mortgage and Housing Corporation, and January 
29 from the B.C. Housing Management Commission. 

The report of the Director of Finance and the Corporation 
Counsel dated January 12 provided detailed comment on the 
Consultants' report, and provided for the Committee's con- 
sideration three suggestions as follows :- 

"(a) The City's contribution should be the upgrading 
of City services and other community facilities 
in the area to normal City standards to the 
extent the funds are available from ( i) the 
City's 1971-1975 Five Year Plan and (ii) support 
from the senior governments. 

(b) Loan and grants, their eligibility regulations, 
and their administration should be the responsi- 
bility of the Federal and Provincial Governments. 

(c) The City would contribute 25% of administrative 
costs, other than those respecting loans and 
grants, but administrative arrangements should 
be to a reasonable standard and practical, and 
should be administered under City personnel 
procedures and agreements. However, the es- 
tablishment and operational costs of development 
corporations should not be included but should be 
paid for by the owners (shareholders) who would 
benefit from the development. " 
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A copy of the prepared statement read by Messrs. Birmingham and 
Wood is also filed with the Committee. 

In response to questions posed by members of the Committee, the 
Consultants advised as follows :- 

- The urban renewal of the area would probably be 
60% straight rehabilitation of existing structures 
and 40% redevelopment of structures on presently 
unused land. 

70% of the occupants of residentially used property 
have lived in the area for ten years or more. 

Of the approximately 500 houses in the area, a high 
percentage are owner-occupied. 

The residents of Strathcona are not totally committed 
to rehabilitation until the three levels of government 
agree as to the definition of the term "rehabilitation". 

A proposal for rezoning to CD-I was put forward by 
S. P. O. T. A. 

The concept of the $5,000 grant was developed to 
compensate for the thirteen years of government 
indecision as to the future of the area which resulted 
in deferred and delayed maintenance. The $5,000 
figure was established by averaging the normal main- 
tenance on a home in the area and the average income 
of the area. 

The meeting recessed at approximately 11:00 a.m. and reconvened 
later this morning in camera. 


* 
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* 
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CITY OF VANCOUVER 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, February 23, 1971, in the Council Chamber 
at approximately 9:30 A.M. 

PRESENT : His Worship the Mayor 

Aldermen Adams, Bird, Broome, Hardwick, 
Linnell, Phillips, Rankin, 
Sweeney and Wilson 

ABSENT: Alderman Calder 

CLERK TO THE COUNCIL: R. Thompson 

PRAYER The proceedings in the Council Chamber were opened 

with prayer. 


ACKNOWLEDGEMENT There were present in the Council Chamber 

students from the English Language Training 
Class of Vancouver City College, under the 
direction of Mrs. Katz . 

'IN CAMERA ' MEETING 

The Council agreed to an 'In Camera' meeting later this 

day. 

ADOPTION OF MINUTES 

MOVED by Aid. Bird, 
SECONDED by Aid. Linnell, 

THAT the Minutes of the Regular Council meeting (including 
'In Camera'), dated February 16, 1971, be adopted. 

- CARRIED 

BOARD OF ADMINISTRATION AND OTHER REPORTS 

It was agreed to consider a Special Committee report at 
this point. 

A. Tenders re 20 Year Sinking Fund 
Debentures: $6,000,000 

The Special Committee comprising the Chairman of the 
Finance Committee (Alderman Adams) , the Board of Administration 
and the Director of Finance, submitted a report dated February 22. 
1971, as a result of tenders received for $6,000,000 of City of 
Vancouver 20 Year Sinking Fund Debentures dated April 1, 1971. 

After due consideration it was, 

MOVED by Aid. Adams, 
SECONDED by Aid. Linnell, 

THAT all bids received be rejected, deposit cheques returned, 
and the Committee be given authority to arrange a recall for 
tenders, or negotiate as advisable, in an endeavour to obtain an 
improved price, and a report be made back to the Council . 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Adams, 

THAT this Council resolve itself into Committe of the Whole, 
His Worship the Mayor in the Chair. 

- CARRIED 
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UNFINISHED BUSINESS 

It was agreed to defer the following matters pending the 
hearing of delegations later this day: 

(a) Renovation and Improvements : 
Mountain View Cemetery 

(b) Illegal Suite: Hardship Case 
(Mansourian) 5184 Sherbrooke Street 


COMMUNICATIONS OR PETITIONS 

1, Use of Capilano Stadium: 
Tri Service Cadet Tattoo 

The Council considered a request from the Air Cadet League 
of Canada for permission to use Capilano Stadium on May 8, 1971 
for a performance of the Tri Service Cadet Tattoo, 

MOVED by Aid, Broome, 

THAT this request be referred to the Park Board with the 
advice that the City Council would appreciate it if the Capilano 
facilities can be made available to this organization in 
accordance with the request received, 

- CARRIED 

2, Federal Government Office Building: 
Downtown 


MOVED by Aid, Hardwick, 

THAT the communication from the Minister of Public Works 
in respect of Federal Government office building, downtown, be 
deferred to consideration of Board of Administration report on 
the matter, later this day, 

- CARRIED 

(see pages 8 & 9) 

3, Proposed Vancouver Citizens 
Transportation Commission 

His Worship the Mayor submitted a communication, dated 
February 22, 1971, advising of a meeting with Mr. J, Lecky, 
Chairman of the Town Planning Commission and Alderman Wilson, 
Chairman of the Council 's Standing Committee on Transportation, 
following which it is recommended a Vancouver Citizens 
Transportation Commission be set up. Various organizations 
are listed from whom representatives would be invited to comprise 
the membership. It is proposed Vancouver take the lead in the 
Regional area for transportation planning involving public 
participation and programs developed be extended to the Region as 
circumstances permit. The objectives of this Commission are 
recommended, as set out in the communication, 

MOVED by Aid. Wilson, 

THAT the recommendations in His Worship the Mayor's 
communication of February 22nd be approved, after adding the 
name Automotive Transport Association to the list of organiz- 
ations to be represented on the membership of the Commission, 

(ref erred) 

MOVED by Aid, Phillips, 

THAT this subject matter be referred to the Executive 
Committee of the Greater Vancouver Regional District for 
consideration, particularly the question of setting up of a 
representative Transportation Committee for the Greater 
Vancouver Regional District area. 


- CARRIED 
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BOARD OF ADMINISTRA TION AND OTHER REPORTS (cont'd) 

B. General Report, 

February 19, 1971 

Works and Utility Matters 

Local Improvement Project #27 
Portion of East 53rd Avenue (Clause 9 ) 

The Assessment Commissioner reported on a communication from 
Mr. T.D. Mathieson of 814 East 53rd Avenue requesting the 
Project No. 27 , which was before the Court of Revision on 
November 19, 1970, by a properly signed petition for curbs and 
gutters local improvement, but because of protests received was 
not approved by the Council following the Court, now be approved 
on the basis that the petition was properly completed. 

MOVED by Aid. Linnell, 

THAT each of the property owners affected by this local 
improvement project be advised the Council is reviewing the 
proposed local improvement, and the reaction of property owners 
to it be obtained forthwith, having been given the details of 
the project including cost; 

FURTHER THAT, if and when the required approvals are received, 
the City Engineer be instructed to include this project in the 
second part of the local improvement program for completion this 
year. 

- CARRIED 

Balance of Works and Utility Matters 

MOVED by Aid. Bird, 

THAT Clauses 1 to 8 inclusive of the report of the Board of 
Administration (Works and Utility matters), dated February 19, 
1971, be adopted. 

- CARRIED 

Harbours and Parks Matters 

Vancouver-Eraser Park District: 
1971 Provisional ^udget 

The Council noted a request from the Save Our Parkland 
Association that a delegation be heard in connection with the 
1971 Provisional Budget of the Vancouver-Eraser Park District 
and the Council's financial participation therein. 

MOVED by Aid. Phillips, 

THAT the delegation be heard but relevant information be 
furnished beforehand to members of Council in respect of the 
matter . 

- CARRIED 


The Council (in Committee) recessed at approximately 
10:40 A.M. to reconvene 'In Camera' in the Mayor's Office, 
following which the Council (in Committee) reconvened in open 
session in the Council Chamber, at approximately 11:25 A.M., 
with Alderman Adams in the Chair and the following members 
present : 

PRESENT : Alderman Adams (in the Chair) 

Aldermen Bird, Broome, Hardwick, 

Linnell, Phillips, Rankin, Sweeney 
and Wilson 


ABSENT: His Worship the Mayor (Civic Business) 
Alderman Calder 
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COMMUNICATIONS OR PETITIONS (cont'd ) 

4. Gastown-Chinatown : 
Historical Site 

Advice was received from the Deputy Provincial Secretary 
by letter dated February 22, 1971, of a notice appearing in the 
British Columbia Gazette of February 18, 1971, in which it 
designates Gastown-Chinatown as an historic site, 

MOVED by Aid. Hardwick, 

THAT this information be received and the Board of 
Administration be requested to report on the implications as 
a result of this designation and furnish a map of the area 
affected , 

- CARRIED 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

General Report (cont'd ) 

Building and Planning Matters 

Rezoning: Application Fee (Clause 2 ) 

The Board of Administration submitted a report of the 
Director of Planning and Civic Development with regard to a 
potential levy to accompany rezonings to a higher density use 
in order that the City may realize a part of the increased 
value created thereby. It is pointed out in the report that 
such a rezoning levy would be illegal at the present time as 
it is not in the power of the City and therefore an appropriate 
Charter amendment would be required, 

MOVED by Aid, Bird, 

THAT the Board of Administration be requested to report 
on means by which the City may realize financial gain from the 
rezoning of property to a higher use. 

- CARRIED 

A recorded vote was requested. The record, therefore, is 
as follows: 

FOR THE MOTION AGAINST THE MOTION 

Alderman Adams Alderman Broome 

Alderman Bird 

Alderman Sweeney 

Alderman Phillips 

Alderman Hardwick 

Alderman Rankin 

Alderman Linnell 

(The motion was declared carried) . 

(Alderman Wilson was absent while this vote was being taken) 


The Council (in Committee) recessed at 12:00 noon to reconvene 
in the Council Chamber at 2:00 P.M. 
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The Council (in Committee) reconvened in the Council Chamber 
at approximately 2:00 P.M., with the following members present: 

PRESENT : His Worship the Deputy Mayor (Alderman Calder) 
Aldermen Adams, Bird, Broome, Hardwick, 

Linnell, Phillips, Rankin, Sweeney 
and Wilson 

ABSENT: His Worship the Mayor (Civic Business) 


DELEGATIONS AND UNFINISHED BUSINESS 

1. Renovation and Improvements: 
Mountain View Cemetery 


Under date of February 5, 1971, the Board of Administration 
submitted a report of the Medical Health Officer, as a result of 
a communication from the Eraser Street Merchants Association in 
regard to renovations at Mountain View cemetery, particularly 
suggesting the next stage of improvement should be on the Eraser 
Street side. Concern is expressed also about removal of large 
trees. A resolution was referred to from the Town Planning 
Commission in respect of the trees and the overall plan. 

A further report was received from the Board of Administration 
under date of February 22, 1971, dealing particularly with a 
further resolution from the Town Planning Commission, by letter 
dated February 19, 1971. 

A delegation was heard on behalf of the Eraser Street 
Merchants Association. Seven communications were noted in 
support of the City's improvement program and in several cases 
agreeing with the removal of the large trees. 

MOVED by Aid. Linnell, 

THAT in the event a grave owner is agreeable to have a 
tree remain, the City offer an alternate location at no further 
expense to the owner. 

(not put) 

MOVED by Aid. Wilson, in Amendment, 

THAT the Board of Administration reports be received and 
where practical, the large trees be retained. _ CARRIED 

(The Amendment having carried, the motion of 
Alderman Linnell was not put) 

2. Illegal Suite (Hardship Case) : 
Mansourian 


The Board of Administration, under date of February 5, 1971, 
submitted an information report explaining the situation in 
respect of an illegal suite at 5184 Sherbrooke Street. 

A delegation was heard on behalf of Mr. Asatour Mansourian, 
the owner, requesting the suite be allowed. 

After due consideration of the circumstances in this case, 
it was, 

MOVED by Aid. Broome, 

THAT Lhc^ (lol ogation 's roprosontations be rocoivod. 

- CARRIED 

MOVED BY Aid. Wilson, in Amendment, 

THAT the City's policy be made applicable in this case, 
with the termination date for the suite being June 30, 1971. 

- LOST 

(Alderman Wilson is recorded in favour of the amendment) 
(The motion of Alderman Broome was put and carried) 
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DELEGATIONS AND BOARD OF ADMINISTRATION AND OTHER 
REPORTS (cont'd) 


C. Electrical Signs Projecting 
Over City Streets: Fee 

The Board of Administration, under date of February 19, 1971, 
submitted the following recommendations of the Director of Permits 
and Licenses: 

"1. The amendment to Section 71 of the Sign Bylaw, as 

prepared by the Corporation Counsel and attached hereto, 
be adopted . 

2. Funds in the amount of $9,150 be approved in advance of 
the 1971 budget to enable the Department of Permits and 
Licenses to engage the necessary temporary help and 
purchase the required equipment and supplies, 

3. An amount of $9,000 be approved in advance of the 1971 
budget to cover data processing costs in setting up the 
system design, programming, and key-punching for the 
billing system . 

4. The classifications for the temporary help be subject 
to the approval of the Director of Personnel Services," 

A representative of the Illuminated Sign Manufacturers' 
Association appeared and submitted a brief, dated February 23, 
1971, setting .out their position in the whole matter and present 
proposals in connection therewith. 

MOVED by Aid. Hardwick, 

THAT the foregoing recommendations in the Board of Adminis- 
tration report be approved, except that in respect of 
recommendation (1), provision be made in the By-law for 
clarification in regard to facia signs. 

- CARRIED 

MOVED by Aid. Broome, 

THAT the communications from Famous Players Canadian 
Corporation Limited and Pacific Petroleums Ltd., objecting to 
the proposed by-law changes, be received. 

- CARRIED 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
Building and Planning Matters (cont'd ) 
Parking : 

2500 Williams Street (Clause 3 ) 

It was agreed to defer consideration of this clause pending 
the hearing of a delegation as requested. 

Balance of Building and Planning Matters 

MOVED by Aid. Linnell, 

THAT Clauses 1 and 4 of the report of the Board of Adminis- 
tration (Building and Planning matters), dated February 19, 1971. 
be adopted. 

- CARRIED 

(For Council action on Clause 2 of Building and 
Planning matters, see page 4) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
Finance Matters 

Supervised Recreation Division: 
P a rk Bo a rd (Clause 2) 


The Council considered a resolution of the Park Board in 
respect of reorganization of the Supervised Recreation Division 
and requested the City Council approve one new position of 
Assistant Director. The Board of Administrations recommends 
that the recommendations of the Administrative Analyst and the 
Director of Personnel Services on this matter be approved, 
these recommendations recommending establishment of the 
additional position as well as other matters relating to the 
Division. 

MOVED by Aid. Adams, 

THAT this whole matter be referred for consideration by 
the Standing Committee on Finance when dealing with the Park 
Board budget. 

- CARRIED 

Replacement of IBM Equipment: 
Vancouver Police Department (Clause 3 ) 

The Board of Administration submitted a report of the 
Director of Finance and the Coordinator of Data Processing 
and Systems as a result of a resolution from the Police 
Commission as follows: 

"THAT City Council be requested to consider approving 
the replacement of a Model 026, printing card punch, 
and a Model 056, card verifier, prior to final 
approval of the 1971 Police Estimates." 

Recommendations are made as follows: 

"(a) That the replacement of two keypunch machines at 
the Police Department as detailed, be approved. 

(b) That necessary expenditures amounting to an 

estimated $472. in advance of 1971 Budget approval 
be authorized . " 

MOVED by Aid. Bird, 

THAT the foregoing recommendations be approved. 

- CARRIED 

New Clerical Position: Parking Branch 
Engineering Department (Clause 1) 


MOVED by Aid. Bird, 

THAT Clause 1 of the report of the Board of Administration 
(Finance matters), dated February 19, 1971, be adopted. 

- CARRIED 


At this point a short recess was observed. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

D, Personnel Matters, 

Supplementary, Feljruary 19, 1971 

Leave of Absence with Pay: 

D. H. Brewer (Clause 5) 

MOVED by Aid, Broome, 

THAT, pursuant to report from the Board of Administration 
and the Director of Personnel Services, leave of absence with 
pay be granted to Mr, D.H, Brewer of the Purchasing Department 
for November 23, 1970 and one-half day on November 24, 1970, having 
been absent at these times participating in a search for a 
missing hiker on Mount Seymour Mountain, 

- CARRIED 

Balance of Supplementary Personnel Matters 

MOVED by Aid, Hardwick, 

THAT Clauses 1 to 4 inclusive of the report of the Board 
of Administration (Personnel matters. Supplementary), dated 
February 19, 1971, be adopted, 

- CARRIED 

E , Property Matters, February 19, 1971 

Parking Site: N/E corner of Dunsmuir 
and Richards Street (Clause 7) 


It was agreed to defer consideration of this matter 
pending the hearing of delegations as requested, 

- CARRIED 

Sale of City-owned Lot: 

Danish Community Centre (Clause 9) 

In connection with this clause the Council noted communi- 
cations from Progressive Manufacturing Co, Ltd., under date of 
February 19, 1971 and November 10, 1970, addressed to the 
Property Department, 

MOVED by Aid, Phillips, 

THAT consideration of this whole matter be deferred to the 
next meeting to allow the Progressive Manufacturing Co, Ltd, 
to have an opportunity to study the Board of Administration 
report on the question and to permit the Company to appear 
before Council if it so wishes, 

- CARRIED 

Balance of Property Matters 

MOVED by Aid, Bird, 

THAT Clauses 1 to 6 inclusive and Clause 8 of the report 
of the Board of Administration (Property matters) , dated 
February 19, 1971, be adopted, 

- CARRIED 

F, Federal Government Office Building: 
Downtown 


The Board of Administration, under date of February 19, 
1971, submitted an information report in respect of the proposed 
Federal Office Building on Block 56, Georgia, Robson, Homer and 
Hamilton Streets, The following is extracted from the report: 


cont 'd. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont 'd) 


Federal Government Office 
Building: Downtown (cont'd) 

"At the present time the Director of Planning and other 
City officials are starting discussions with federal 
officials on various aspects of the development. There 
are a number of specific problems to be dealt with, such 
as : 

a. tlie acquisition of City land, including the lane and 
the cost and timing of removing services 

b. the cost and timing of relocating Fire Hall No. 1 (a 
study of Downtown firehall locations has already been 
initiated — the City Building Inspector is concerned 
that, because of the time required to plan and build 

a replacement, the federal site may not be ready until 
January, 1973) 

c. the relationship of development proposals to other 
civic requirements. 

Some additional possibilities are also being investigated: 

1. the closing of Hamilton Street between Blocks 56 and 
57 to form one larger federal site with a core of 
open space 

2. a pedestrian network including an overpass to Georgia 
Street (both proposed in 'Redevelopment in Downtown 
Vancouver, Report No. 5') 

3. the correlation of the CBC centre and proposed federal 
building with regard to parking, design criteria, etc. 

It is recommended that this report be received as a 
progress report for information and the Director of 
Planning and other officials be instructed to continue 
discussions with federal officials and report back as 
specific information is available." 

A communication was received from the Honourable Mr. Laing, 
Federal Minister of Public Works, also giving information on 
the proposed building and stating the Government wishes to 
acquire the City-owned property in the block. It is advised 
action is being taken to ensure the City is kept informed of 
plans and progress in this project. 

MOVED by Aid. Hardwick, 

THAT the Board of Administration report and the communi- 
cation from the Minister of Public Works be received; the 
recommendation in the Board of Administration report be 
approved; and the following be added to the possibilities to 
be investigated in addition to those mentioned in the Board of 
Administration report: 

(a) disposition program in respect of the Federal Customs 
Building, Post Oflice, and other Federal buildings. 

(b) Federal financial grants toward provision ot atu-.ess 
(whic'h could include lor road, transit, parking, re 

Ihv proposed now Fedtiral lUiilding.) 


- CAUUIKD 
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BOARD OF ADMINISTRATION OTHER REPORTS (cont'd ) 

G. Rate Structure Application: 
B.C. Telephone Company 

The Board of Administration, under date of February 19, 
1971, referred to Council's resolution of February 16th, 
instructing a strong brief be presented to the Hearings in 
respect of the rate structure application of the B.C. Telphone 
Company. The Board of Administration points out submissions 
have to be filed not later than March 5th. The preparation 
of such a brief requires a substantial amount of statistical 
information which could not be assembled and produced within 
this deadline. It is proposed, therefore, that the City's 
case be set out in the form of a Council resolution, copy of 
which was submitted for consideration. 

After due consideration of the resolution submitted, it 

was , 

MOVED by Aid. Linnell, 

WHEREAS in 1966 the Board of Transport Commis- 
sioners stated that "the Board's jurisdiction over the 
Company is mainly one of fixing, determining and enforcing 
just and reasonable rates and charges, free from unjust 
discrimination or undue preference"; 

AND WHEREAS in 1950 the Board of Transport 
Commissioners in its judgment on the application of the 
British Columbia Telephone Company to establish varying 
rates for exchange service on the basis of the number of 
telephones within the exchange, indicated that exchanges 
with a large number of phones should not be required to 
subsidize exchanges with fewer phones; 

AND WHEREAS in the opinion of the Council of the 
City of Vancouver the telephone users within the Vancouver 
telephone exchange should not be required to subsidize the 
long distance telephone service of the Company; 

AND WHEREAS the rates for long distance service 
are the same for business and residential use notwithstand- 
ing the productive value of the service to businesses and 
the heavy use of the service by businesses; 

AND WHEREAS there is a significant difference in 
the rates charged within the rate groups; 

AND WHEREAS notwithstanding that the Company 
attributes the particularly heavy costs of construction to 
the difficult terrain of British Columbia it is not request- 
ing that the rates for long distance service in excess of 
50 miles be increased as drastically as exchange rates; 

NOW THEREFORE BE IT RESOLVED that Council of the 
City of Vancouver respectfully submits to the Railway Transport 
Committee of the Canadian Transport Commission that it is 
firmly opposed to any structure or scale of rates which 
results in the Vancouver telephone exchange subsidizing smaller 
exchanges or the long distance service. 


cont 'd . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Rate Sti'ucture Application: 
B.C. Telephone Company (cont'd ) 

BE IT FURTHER RESOLVED that the Railway Transport 
Committee be asked to carefully examine and consider the 
following matters: 

(a) Whether the present and proposed exchange rates 
are borne equitably as between Vancouver and the 
smaller exchanges. Should the Committee find 
that the service in Vancouver is more valuable, 
it is asked that in determining the monetary amount 
to be ascribed to the difference in value, the 
Committee give weight to the fact that people in 
Vancouver are required to accept a Group 9 service 
whether they require or desire it or not and they 
do not necessarily place more phone calls within 
their exchange than po^:-nn;- in smaller exchanges; 

(b) Whether the long distance rates are sufficient 
to meet the costs of the service. Should the 
Committee find that the cost of long distance 
service must be recovered in part from exchange 
rates, it is asked that costs to be recovered 
be recovered on an equitable basis as between 
business and residential users. 

AND WHEREAS the British Columbia Telephone 
Company points to the sharp rise in interest rates on 
borrowed money as one of the major reasons for a rate 
increase and quotes the interest rate on money borrowed 
in 197 at 9 5/8%; 

AND WHEREAS in 1968 the rate of return on the 
Company's total capital outstanding exceeded the range 
established by the Commission in 1966 but the Commission 
refrained from ordering a reduction in rates in view of 
the high interest rates being charged and permitted the 
rate of return to exceed the established range; 

AND WHEREAS there has been a sharp drop in 
interest rates and the Company has recently borrowed money 
at 8 1/4%, being 1 3/8% lower than the rate in 1970 and 
it might reasonably be expected that the problem created 
by high interest rates will be fully resolved in the near 
future ; 

AND WHEREAS in the opinion of the Council of 
the City of Vancouver short term or temporary factors 
would not justify a rate increase; 

THEREFORE BE IT RESOLVED that the Railway Trans- 
port Committee of the Canadian Transport Commission.be asked 
to carefully examine the Company's submission with respect to 
the effects of the interest rates paid by the Company for 
borrowed money in the past three years and that any rates 
paid in those years should be given only the appropriate 
weight in establishing a reasonable rate of retura, 

- CARRIED 

cont 'd . . . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Rate Structure Application: 
B.C. Telephone Company (cont'd ) 

MOVED by Aid. Bird, 

THAT the Board of Administration report to Council in 
sufficient time before the Hearings are held (expected to be 
in August) in order that the Council at that time may 
consider appropriate representations at the Hearings. 

- CARRIED 

H. Transit Service Changes 

A Special Committee, comprising Aldermen Linnell, Phillips 
and Rankin reported as follows, under date of February 19, 1971, 
as a result of a meeting with officials of the B.C. Hydro and 
Power Authority, particularly in regard to cuts in transit 
service : 


At the February 16, 1971 meeting of Council, the following resolution 
was passed: 

THAT a Committee of Council be appointed to request a 
meeting with the authorities of B.C. Hydro and Power Author- 
ity, including Dr. Shrum, and a meeting with the Provincial 
authorities in order to discuss the particular matters con- 
tained in these communications. 


His Worship appointed Aldermen Linnell, Phillips and Rankin to this 
Committee . 

The Committee members met with Dr. Shrum, Chairman, B.C. Hydro and 
Power Authority and Mr. T. W. Barchard, General Manager, Transport- 
ation Division, B.C. Hydro and Power Authority in the office of Dr. 
Shrum at 2:00 p.m. on Thursday, February 18, 1971. 

Due to the announcement of the Honourable Ken Keirnan to the Legis- 
lature on Wednesday, February 17 re. the takeover of the B.C. Hydro 
and Power Authority, the objectives of your Committee were difficult 
to obtain because at any suggestion Dr. Shrum intimated that if we 
wished to change the transit service, the answer was to take it over. 
However, despite this 'impasse', the following points were agreed 
upon: 

1) Dr. Shrum said that the primary objective of the B.C. Hydro 
and Power Authority was to provide good service for workers 
during the rush hours. He intimated that extra busses 
would be put on during these rush hours so that no one would 
be left waiting to get either to work or home from work. 

2) There would be a definite cutback in service where there 
were no patrons. This meant that the early morning and 
late evening runs would not be reinsti tuted . 

3) The question of the Sunday pass and the Holiday pass was 
being reviewed and the decision would be presented to the 
Board of Directors on Monday, February 22 when an announce- 
ment would be made. If these were instituted it would be 
primarily because of the older persons using it. 

4) There would definitely be no 'downtowner' pass. It was inti- 
mated that there has been very much abuse and this was the 
reason for discontinuing this pass. 

5) The Spanish Banks bus would bo reinsti tutod for the throe 
Summer months. In response to letters from senior citizens 
in rest homes in the area, Dr. Shrum intimated that they 
should move to rest homes nearer transportation. 


cent 'd 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 
Transit Service Changes (cont'd ) 

Busses for special events such as hockey games, football 
games and races would run provided there was a demand and 
that the tarrif would be 50^^ each way. It was mentioned 
that Thursday and Friday night parking in the Oakridge parking 
lot was not being allowed, so special events on these nights 
could not bo serviced with busses from Oakridge. 

Mr. Barchard intimated that a research man would be appointed 
to work with our Traffic Department for continual review and 
upgrading of service. 

Suggestions and ideas for changes in the service were to be 
sent directly to Mr. Barchard or Dr. Shrum. 

The City, through the Transportation Committee, initiate with 
the B.C. Hydro and Power Authority, discussions which it was 
hoped would lead to the P.N.E. being used for a perimeter 
parking lot . " 

In the Council 's discussion it was noted that the Sunday 
pass has been reins tituted . 

MOVED by Aid. Linnell, 

THAT this report be received for information and in respect 
of Item 9 in the report, the subject be referred to the City 
Engineer for report back to Council. 

- CARRIED 


I. Civic Participation in the 1971 
Centennial P.N.E. 


The Board of Administration, under date of February 22, 1971, 
submitted a report of the Director of Planning dealing with 
participation in the 1971 Centennial Fair, the 1971 International 
Trade Fair and refurbishing of the City's Downtown model. 

The following recommendations are noted in the report: 

"1. THAT City Council approve the refurbishing of the City's 
Downtown model at an estimated cost of $1,200 and that 
funds for such purpose be approved in advance of the 
approval of the 1971 Budget. 

2. THAT the City participate in the 1971 Centennial P.N.E. 
with an exhibit in the foyer space at the Coliseum building 
and that the Comptroller of Accounts be authorized to 
include funds to the extent of $4,110 in the 1971 Revenue 
Budget . 

3. THAT the Director of Planning and Civic Development report 
back in due course regarding the model display 'Vancouver - 
the City of the Seventies'." 

MOVED by Aid. Linnell, 

THAT recommendation "1" be approved. 

- CARRIED 

MOVED by Aid. Adams, 

THAT recommendation "2" bo not approved. 

- CARRIED 

MOVED by Aid. Hardwick, 

THAT recommendation "3" be approved. 


- CARRIED 
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COMMITTEE OF THE WHOLE 

MOVED by Aid. Adams, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

BY-LAWS 

1. BY-LAW TO AMEND BY-LAW No. 3 57 5 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW (area bounded by 70th Avenue, 
S/W Marine Drive and Ash Street) 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Broome, 

THAT leave be given to introduce a By-law to amend By-law 
No. 3575, being the Zoning and Development By-law, and the 
By-law be read a first time. 

- CARRIED 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Broome, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid . Hard wick , 
SECONDED by Aid. Broome, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Deputy 
Mayor in the Chair. 

- CARRIED 

MOVED by Aid. Hardwick, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Broome, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Broome, 

THAT the By-law be read a third time and the Mayor and 
City Clerk be authorized to sign same and affix thereto the 
Corporate Seal . 

- CARRIED 


(The By-law received three readings) 
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BY-LAWS (cont'd) 

2, BY-LAW TO AMEND BY-LAW No, 4531 

BEING THE REFUSE BY-LAW (Night Shift Area ) 

MOVED BY Aid, Wilson, 
SECONDED by Aid, Sweeney, 

THAT leave be given to introduce a By-law to amend By-law 
No, 4531 being the Refuse By-law, and the By-law be read a first 
time , 

- CARRIED 

MOVED by Aid, Wilson, 
SECONDED by Aid, Sweeney, 

THAT the By-law be read a second time, 

- CARRIED 

MOVED by Aid, Wilson, 
SECONDED by Aid, Sweeney, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Deputy 
Mayor in the Chair, 

- CARRIED 

MOVED by Aid, Wilson, 

THAT the Committee of the Whole rise and report, 

- CARRIED 

The Committee then rose and reported the By-law complete, 

MOVED by Aid, Wilson, 
SECONDED by Aid, Sweeney, 

THAT the report of the Committee of the Whole be adopted, 

- CARRIED 

MOVED by Aid, Wilson, 
SECONDED by Aid, Sweeney, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal , 

- CARRIED 

(The By-law received three readings) 

3, BY-LAW TO AMEND BY-LAW No, 2341 

BEING THE SIGN BY-LAW (Fee re Electrical 
Signs projecting over City Streets) 


MOVED by Aid, Linnell, 
SECONDED by Aid, Broome, 

THAT leave be given to introduce a By-law to amend By-law 
No, 2341 being the Sign By-law, and the By-law be read a first 
time , 

- CARRIED 

MOVED by Aid, Linnell, 
SECONDED by Aid, Broome, 

THAT the By-law be read a second time, 

- CARRIED 

MOVED by Aid, Linnell, 
SECONDED by Aid, Broome, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Deputy 
Mayor in the Chair, 

- CARRIED 

MOVED by Aid, Linnell, 

THAT Section 71, part (1) be amended by adding the following 
(not being a facia sign) after the words 'electric sign' in the 
first line, 

- CARRIED 


cont 'd 
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BY-LAWS (cont'd ) 

By-law to Amend By-law No, 2341 
Being the Sign By-law (cont'd.) 


MOVED by Aid. Wilson, 

THAT the Committee rise without reporting and ask leave 
to sit again. 

- LOST 


MOVED by Aid. Linnell, 

THAT the Committee of the Whole rise and report, 


- CARRIED 


The Committee then rose and reported the By-law complete. 

MOVED by Aid. Linnell, 
SECONDED by Aid. Broome, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

(Aldermen Wilson and Sweeney are recorded in the negative) 

MOVED by Aid. Linnell, 
SECONDED by Aid. Broome, 

THAT the By-law be read a third time and the Mayor and 
City Clerk be authorized to sign same and affix thereto the 
Corporate Seal . 

- CARRIED 

(The By-law received three readings) 


MOTIONS 

1. Closing and Stopping up of Lane 

(west of Prince Albert Street, north 
of 45th Avenue) 


MOVED by Aid. Sweeney, 
SECONDED by Aid. Linnell, 


THAT WHEREAS the City of Vancouver is the owner of all the 
streets and lanes lying within the limits of the City of 
Vancouver; and 

WHEREAS Plan 21l;R deposited in the Land Registry Office 
dedicated a lane in Block 2, N 3/I4. of District Lot 661;, 
Group 1, New Westminster District; and 

TOEREAS the said lane is surplus to the City's highway 
requirements; 

BE IT THEREFORE RESOLVED THAT the portion of lane dedicated 
by the deposit of Plan 2lkS in niock 2, N 3A of District 
Lot 6fl|., lying south of the production westerly of t^e 
northerly limit of Tot 2^^, Block 2 of the N 3/U of District 
lot 66)^, Group 1, New Westminster District, Plan 21^8, the 
same as shown outlined red on plan prepared by A. Burhoe, 
B.C.L.S. dated December 1, I07O and marginally numbered 
LP 1^577, a print annexed hereto; be closed, stopped up 
and conveyed to the Board of School Trustees of School District 
No. 39 (Vancotxver) ;and 

3E IT FURTHER RESOLVED THAT the closed lane be ooneolidated 
with adjacent lands. 


- CARRIED 
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MOTIONS (cont'd ) 

2. Expropriation: block bounded by 

Main, Powell, Gore and Cordova Streets 
for Provincial Courts 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Linnell, 


THAT WHEREAS the City of Vancouver desires to acquire all 

those certain parcels or tracts of land and premises situate 

in the City of Vancouver, in the Province of British Columbia, 

more particularly known and described as follows: 

Lot. 1, Block 5, District Lot 202 Main Street and 210-218 

196, Plan 184, Gr. 1, Powell Street 
N.W.D. 

Lots 4 & 5, Block 5, District 220-224 Main Street 
Lot 196, Plan 184, Gr. 1, 
N.W.D. 

Lot 8, Block 5, District Lot 238-242 Main Street 
196, Plan 184, Gr. 1, 
N.W.D. 

Lots 9 & 10, Block 5, District 298 Main Street 
Lot 196, Plan 184, Gr. 1, 
N.W.D. 

Lot 20, Block 5, District Lot 268-270 Powell Street and 

196, Plan 184, Gr. 1, 203-221 Gore Avenue 
N.W.D. 

Lots 21 & 22, Block 5, Dis- 252-262 Powell Street 
trict Lot 196, Plan 184 
Gr. 1, N.W.D. 

Lot 27, Block 5, District 226-228 Powell Street 
Lot 196, Plan 184 
Gr. 1, N.W.D. 

pursuant to its powers under section 204(j)(ix) of the 

"Vancouver Charter", Statutes of British Columbia 1953, Chapter 
55, and amendments thereto; 

AND WHEREAS the City of Vancouver has failed to come 
to an agreement with the owners of the real property afore- 
said as to the terms of acquisition thereof; 

THEREFORE BE IT RESOLVED that the real property 
aforesaid be, and the same is, hereby expropriated by the City 
of Vancouver. 

- CARRIED 


-11 
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MOTIONS (cont'd) 

3. Second Crossing of 

Burrard Inlet; Tunnel 

On February 16th, Notice was given of a motion, which was 
changed today by Council agreement, reading as follows: 

MOVED by Aid. Broome, 
SECONDED by Aid. Bird, 

THAT WHEREAS through the instrumentality of the National 
Harbours Board, the Government of Canada has caused an cnt;inoerinK 
study and report to be prepared on the feasibility of developing; 
a second crossing of the First Narrows of Burrard Inlet; 

AND WHEREAS the consultants have roportod on their study 
without recommendation as to the type of crossing to be 
pref errod ; 

AND WHEREAS the consultants have recommended to the 
National Harbours Board and the Government of Canada 'that all 
available factual information on both schemes be laid before 
local civic bodies and citizen ort;anizations with the request 
that, after study, these groups express their views on the 
choice in formal briefs to the National Harbours Board or to 
the Board's Consultants. In this way a consensus of local 
opinion may be developed before a final crossing selection is 
made ' ; 

AND WHEREAS the Council of the City of Vancouver has 
received copies of the report of the consultants to the National 
Harbours Board ; 

NOW THEREFORE BE IT RESOLVED THAT in view of the benefits 
to accrue to the City of Vancouver both as a City and as a 
world trading seaport, and in view of the benefits to accrue 
to British Columbia, the City of Vancouver advise the National 
Harbours Board, through its consultants, that the Council of 
the City of Vancouver's preference for the crossing is a tunnel. 

(tabled) 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Sweeney, 

THAT consideration of this motion be tabled until a report 
is received from the Council 's Sub-committee of the Transportation 
Committee appointed in connection with this proposed crossing, 
in order that the various ramifications of the crossing may first 
be considered. 

- CARRIED 

4. Public Housing Sites for 
Displaced Persons: 
Fairview Slopes Redevelopment 

On February 16th, Notice was received of a motion, which 
after being changed today by Council agreement now reads as 
follows : 

MOVED bv Aid. Bird, 
SECONDED by Aid. Wilson, 

THAT WHEREAS the Fairview slopes are slated for rezoninj; 
to multiple use; 

AND WHEREAS there are many families and persons in the 
lower income brackets who are at present living in the older 
houses at a rent which they can afford to pay; 

AND WHEREAS with the destruction of these homes for re- 
development, the new buildings will be at a rent which they 
cannot afford to pay; 


cent 'd 
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MOTIONS (cont'd ) 

Public Housing Sites for Displaced 
Persons: Fairview Slopes Redevelopment 
(cont 'd) 


THEREFORE BE IT RESOLVED that the Planning Department be 
instructed to locate a site or sites sufficient to provide 
public and senior citizen housing, within the Fairview Slopes 
and False Creek Flats areas, for these people in this area who 
will be displaced and to consult the representatives of the 
senior governments in regard to this matter and report back 
to Council as quickly as possible. 

- CARRIED 


A motion was passed to continue in session until 5:30 P.M. 


ENQUIRIES AND OTHER MATTERS 


Alderman Wilson - 
Public Hearing: 
Fairview Slopes Area 


enquired if the Director of 
Planning and Civic Development 
would report to Council, by the 
next meeting, the date when a 
Public Hearing will be held in 
respect of the Fairview Slopes 
area; also to what extent the 
Board of Variance has granted 
permission for improvements to 
buildings in this area. 


His Worship the Deputy Mayor so 
instructed . 


NOTICE OF MOTION 

1. Residence Requirements for 
Canadian Citizenship 


Notice was given of the following motion, and 
recognized by the Chair. 

MOVED by Aid. Phillips, 
SECONDED by Aid. Sweeney, 

THAT the City Council notify the Federal and Provincial 
Governments that it would favour shortening the residence 
requirements for eligibility for Canadian citizenship from five 
to three years. 

(Notice) 


The Council adjourned at approximately 5:30 P.M. 

*** 


The foregoing are the Minutes of the Vancouver City- 
Council meeting (Regular) of February 23rd, 1971. 
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February 19th, 1971. 


The following is a report of the Board of Administration: 


WORKS S, UTILITY MATTERS 


CITY ENGINEER'S REPORT 

RECOMMENDATIONS : 

1. Encroachment upon the East Side of 

Carabie Street North of Robson Street 
from Lots 8 to 11 , Block 58, D.L.541 

"An application has been received to validate the encroachment of a 
building situated on Lots 8 to 11 , Block 58, D.L. 5A1 upon Cambie Street. 
The encroachments are very minor and at three locations, the maximum 
being 5/8 of an inch. 

I RECOMMEND that the encroachment of the building upon Cambie Street 
be validated by way of an agreement in accordance with the provisions of 
the Encroachment By-Law. Where the encroachment of a building is less 
than 3 inches the By-Law provides that there be no annual rental." 


Your Board RECOMMENDS that the foregoing be approved. 


2. Encroachment from Lot 5, Block 47, 

D.L. 185 - 1004 to 1026 Nicola Street 

"The building situated on the south east corner of Nicola and Nelson 
Streets has a series of bay windows which have encroached on the City 
streets since the building was constructed. The encroachment has been 
validated over the years under an agreement which expires on February 28,1971 
The owner has requested a continuance of the validation of the encroachment. 

I RECOMMEND that the encroachment from the building situated on Lot 5, 
Block 47, D.L. 185 be validated in accordance with the Encroachment By-law 
at an annual rental of $15 in accordance with the recommendation of the 
Supervisor of Property L Insurance." 


Your Board RECOMMENDS that the foregoing be approved. 


3. Street Widening - North Side of Marine Drive 
East of Angus Drive and Lot B of Lots 3 & 4, 
Block F, D.L. 317 


"The Approving Officer has before him for approval a plan of sub- 
division of Lot B of Lots 3 and 4, Block F, D.L. 317 whereby Lots G and H 
would be created . 


Cont'd. 
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Item 3 Cont'd. 

As a condition of approval a 17 ft. widening strip for Marine Drive 
is to be dedicated for highway. 

The subdivider has made application to lease the 17 ft. widening 
strip until required for municipal purposes. 

I RECOMMEND that the aforementioned widening strip when dedicated be 
closed and stopped up and leased to the owner of Lots G and H subject to 
the following conditions: 

(a) The term of the lease to be 15 years subject to one year's 
notice of cancellation if the lease area is required for 
municipal purposes, at a nominal rental of $15 for the term. 

(b) The lease area to be used for gardening purposes only - no 
buildings to be constructed upon it. 

(c) The owner of Lots G and H to clear and grade the lease area 
at the termination of the lease to the satisfaction of the 
City Engineer. 

(d) The City to be granted a bulkhead agreement in respect to 
Lots G and H. 

(e) Agreements satisfactory to the Corporation Counsel and 
City Engineer." 

Your Board RECOMMENDS that the foregoing be approved. 


4. Closing Portion of Prince Edward Street 
North of Kent Avenue 


"A portion of Prince Edward Street north of Kent Avenue is more than 
66 feet in width. The highway requirements are for a 66 ft. street, 
thereby making a triangular portion of the street measuring about 1.6 ft. 
at the base by about 166 ft. surplus to the City's requirements. The 
owner of the abutting parcel wishes to acquire this narrow strip of 
surplus street. 

I RECOMMEND that the portion of Prince Edward Street outlined red 
on plan marginally numbered LC 462 be closed, stopped up and conveyed to 
the abutting owner subject. to the following conditions: 

(a) The value of the closed portion of street to be $136 in 
accordance with the recommendation of the Supervisor of 
Property & Insurance. 

(b) The closed portion of road to be subdivided with the 
abutting private lands. " 

Your Board RECOMMENDS that the foregoing be approved. 

5. Closure of Lane East of Victoria Drive 
Between 36th and 37th Avenues 


"Standard Oil has made application to acquire the 20 ft. lane at the 
rear of their site at 36th Avenue and Victoria Drive to provide parking 
for their service station. 


•Cont 'd . 
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Item 5 Cont'd . 

I RECOMMEND that the lane shown outlined red on plan marginally 
numbered LF 5553 be closed, stopped up and conveyed to Standard Oil 
subject to the following conditions: 

(a) The value of the lane to be $8,620 in accordance with the 
recommendation of the Supervisor of Property & Insurance. 

(b) The closed lane to be consolidated with the abutting 
Standard Oil lands to form one parcel. 

(c) A public utility easement to be granted to the City over 
the closed lane portion of the consolidated site. 

(d) An agreement to the satisfaction of the Corporation Counsel 
and City Engineer." 

Your Board RECOMMENDS that the foregoing be approved. 


6. Closure of Portion of St. George Street 

and Prince Edward Street North of 5th Avenue 
and a portion of 2nd Avenue West of 
Prince Edward Street 


"Rollins Machinery own the property between St. George Street and 
Prince Edward Street from Great Northern Way to 5th Avenue. St. George 
Street dead ends at 5th Avenue insofar as vehicular traffic is concerned 
as the street is well above the grade of Great Northern Way. 

There has been no access to Great Northern Way off Prince Edward 
Street and 2nd Avenue at present is 99 ft. in width which is surplus to 
the City's requirements. There is also a small portion of City-owned 
Lot 13 lying between 2nd Avenue, Great Northern Way and Prince Edward 
Street which they also wish to acquire. 

I RECOMMEND that the portion of road coloured red and green on plan 
marginally numbered LE 3612 and the portion of road coloured red on plan 
marginally numbered LF 5580 be closed, stopped up and conveyed to the 
abutting owner subject to the following conditions: 

(a) The applicant to also acquire the portion of City-owned Lot 13 
lying south of Great Northern Way. 

(b) The value for the portion of Lot 13 and the closed roads to 
be $60,000 in accordance with the recommendation of the 
Supervisor of Property & Insurance. 

(c) The purchaser to arrange and pay for the relocation of the 
gas main on Prince Edward Street. 

(d) The purchaser to grant any public utilities easements re- 
quired over the closed portion of street. 

(e) The closed portions of street, portion of Lot 13 and the 
applicant's lots to be consolidated into one parcel. 

(f) All agreements to be to the satisfaction of the Corporation 
Counsel and City Engineer. " 


Your Board RECOMMENDS that the foregoing be approved. 
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7. Replacement of Defective Sewers 

"The following sewers were inspected by T.V. and found to be in poor 
condition. The estimated cost of replacement is as follows: 

(a) Lane South of Graveley Street east of Slocan Street $ 6,500 

(b) Adanac Street between manholes east and west of 

Rupert Street. $ 6,200 

I RECOMMEND that $12,700 be appropriated for replacement of these 
sewers from Account Code 0116/7906, 'Miscellaneous - Unallocated' in the 
1970 Sewers Capital Budget. " 

Your Board RECOMMENDS that the foregoing be approved. 


8. Underground Wiring for New Subdivisions 

The Director of Planning & Civic Development and the City- 
Engineer report as follows: 

"Preliminary approval has been granted by the Approving 
Officer to the subdivision of the following properties: 

A. Lot 9, Block 81, D.L. 36 and 51 - 3438 Price Street 
(See Drawing S-196) . 

B. Lot 341, T.H. S.L. - 2995 McGill Street (See 
Drawing S-197) . 

C. Sh Block. 4 except East 40', D.L. 632 Vlh - 143 E. 
28th Avenue (See Drawing S-198) . 

D. Lot 21A and North 20' of Lot 24A, Sub. A, Block 'O', 
D.L. 321 - 3276 Southwest Marine Drive (See Drawing 
S-199) . 

Final approval of the above-noted subdivisions could only 
be granted upon compliance with the following condition: 

'That the applicant enters into an agreement with 
the City that will ensure that all power, telephone 
and other wire or cable within the subdivision shall 
be installed underground at no cost to the City, ' 

as prescribed under Section #18 of the Subdivision Control 
Bylaw. 

Under Section #19 of the By-law, 'the City Council may 
waive the requirements of Section #18 with respect to 
any particular wire or cable or to all wires or cables 
within a subdivision if the Council deems that the 
applicant would be put to an unreasonable expense in 
placing such wires or cables underground. ' 


/ continued 
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Clause 8 Continued 

The Director of Planning & Civic Development and the 
City Engineer are of the opinion that subdividers 
would be put to an unreasonable expense in placing 
such wires and cables underground as these are minor 
subdivisions in developed blocks which are already 
served by overhead wires located on the adjoining 
streets or lanes. 

It is therefore recommended by the Director of 
Planning & Civic Development and the City Engineer 
that City Council waive the said requirements of 
Section #18 of the Subdivision Control By-law for 
the above-noted subdivisions, " 

Your Board 

RECOMMENDS that the recommendation of the Director of 
Planning & Civic Development and the City Engineer be 
approved, 

(Drawings are circulated for the information of Council, ) 


CONSIDERATION : 

9, Letter from Mr, T, D, Mathieson re 
Local Improvement Project 


The Assessment Commissioner reports: 

"A letter from Mr, T. D, Mathieson of 814 East 53rd 
Avenue addressed to The Mayor and City Council concerns 
a Curb and Gutter project for East 53rd Avenue from 
Fraser Street to Ross Street, 

Mr, T, Orsness of 3917 Knight Street filed a petition 
with the City Clerk requesting P. C, Concrete Curbs and 
Gutters be constructed on both sides of 53rd Avenue 
from Fraser Street to Ross Street, The petition was 
received in the office of the Assessment Commissioner 
on March 3, 1970, 

This petition met the requirements of a sufficiently 
signed petition as set out in Sec, 506(1) of the 
Vancouver Charter; 

'The petition shall be deemed to be sufficiently 
signed if at least two thirds in number of the 
assessed owners as at the date of filing, repre- 
senting at least one-half the value according to 
the last revised real property assessment roll 
of the parcels liable to be specially assessed, 
have signed the petition. ' 

Assessed Owners Assessed Value 

Number Entitled to Sign 62 Total Value $1,691,997 

Number Signatures Required 42 Value Required 845,999 


er Signatures Accepted 44 Value Represented 926,689 

/continued 
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Clause 9 Continued 

The petition was certified by the Assessment Commissioner 
March 6, 1970. 

On October 30, 1970, a notice of assessment was mailed 
to the assessed owner of each parcel to be specially 
assessed. This notice contained the necessary in- 
formation (required by the Vancouver Charter) with 
respect to the project. The estimated annual rate 
per foot quoted was 98t. 

At the Court of Revision held on November 19, 1970, 
Mr. John Turner of 728 East 53rd Avenue spoke in con- 
nection with this project. He stated that he had 
signed the petition, he represented two other property 
owners, and all three did not want the Curbs and Gutters. 
The minutes show that this project be not approved and 
the motion was Carried. 

On November 27, 1970, the City Clerk advised the first 
named petitioner, Mr. T. Orsness, that Council had not 
approved the said project at its Special Meeting of 
November 19, 1970. 

The City Engineer advises that if the 53rd Avenue 
project had been approved in November it would have 
been in the first 1971 contract. This has already 
been awarded. A second 1971 contract is planned, to 
be awarded about May or June. If Council now reverses 
its decision and approves the project, it could be 
included in this second contract and, if Council so 
instructs, given priority in construction to insure 
the work being done this year. " 

Your Board submits the foregoing report for Council's CONSIDERATIOM- 

(Copies of Mr. Mathieson's letter dated February 4, 1971, are 
circulated for the information of Council. ) 


FOR ADOPTION SEE PA6E(S) 62 
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(HARBOURS - 1) 


HARBOURS & PARKS MATTERS 


CONSIDERATION ; 

1. Vancouver-Fraser Park District: 
1971 Provisional Budget 

City Council on January 12, 1971, passed the following Resolutions 
with respect to the Vancouver-Fraser Park District 1971 Provisional 
Budget : 

"THAT the City of Vancouver delegates to the Vancouver- 
Fraser Park District Board be instructed to approve that 
Board's mill rate for its 1971 budget to not more than 
the mill rate for 1970, i.e. .35 mills." 

"THAT as soon as policy recommendations relating to the 
Vancouver-Fraser Park District are reported, such be 
made available to the Vancouver City Council in order 
that policy may be determined insofar as Vancouver is 
concerned. " 

A letter has now been received from the Save Our Parkland Association 
expressing its concern of the action taken by Council and requesting 
to appear before Council to discuss the subject matter. 

Your Board submits the foregoing for the CONSIDERATION of Council. 

(Copies of the Association's letter dated January 15, 
1971, are circulated for the information of Coiincil) 


DELEGATION REQUEST: 


SAVE OUR PARKLAND ASSOCIATION 


* * * -x- * 


FOR ADOPTION SEE PAGE(S) i.l... 
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BUILDING AND PLANNING MATTERS 

RECOMMENDATION 

1. Review of Fees: Zoning and 
Development By-law - Subdivision 
Control By-law 

The Director of Planning & Civic Development reports as follows: 

"In association with the regular review program by the Director of 
Finance of all City fees and charges; the Planning Department has 
reviewed the current fee scale for the processing of the Development 
Permit applications; applications to amend the Zoning or Text of 
the Zoning and Development By-law together with the fee for 
applications for Subdivision under the Subdivision Control By- 
law - all in relationship to current costs of services. 

The existing and proposed fees are shown on the attached Schedule. 

These fees were last reviewed and amended in 1965. The present 
fee structure has been examined having regard to increased salary 
costs, other general increased service costs and the appropriat- 
eness of the existing scale of fees with present costs to the City. 

It is considered that increases are now warranted and the recom- 
mendations have been subject to consultation with and agreement 
by the Director of Finance. 

The recommended fee increases vary generally from 0% to 100%, with 
the majority being 50%. The fee for rezoning applications for 
larger areas over a basic 50,000 sq.ft. of land area is increased 
from $1.00 to $4.00 for each 1,000 sq.ft. to cover the basic 
50,000 sq.ft. to reflect additional report printing costs and 
additional staff time. 

The recommended increase in fees takes into account: 

(a) The increase in City costs for salaries and services since 
1965. 

(b) The increase in complexity and staff time required to process 
certain applications. 

(c) The increased cost of services such as report printing 
required with major rezoning applications." 

Your Board RECOMMENDS that the revised schedule of fees for the Zoning 
and Development By-law and the Subdivision Control By-law (attachment 
A) be APPROVED, and that the Corporation Counsel now prepare and submit 
the required amendments to the necessary By-laws to implement these fee 
changes . 

(Concurrent with this report a separate report is submitted 
regarding Council's request to the Board of Administration 
tc investigate a potential levy to accompany the rezoning 
of land.) 

CONSIDERATION 

2 . Rezoning - Application Fee 

The Board of Administration has received the Director of Planning & 
Civic Development's report of November 17, 1970, dealing with a 
potential levy to accompany rezonings. 

Separate requests to investigate a potential municipal levy to accompany 
the rezoning of land to higher density use have originated from Council 
and from the Board of Parks and Public Recreation. 


cont ' d 
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Board of Administration, February 19, 1971 .... (BUILDING - 2) 
Clause 2 continued 

The Director of Planning & Civic Development's report may be summarized 
as follows: 

"The function of a potential 'rezoning levy' would be to allow the 
City of Vancouver to realize a part of the increased value of 
land created through rezoning to a higher density. This function 
would be different from, and in addition to, existing 'processing 
fees ' . 

Precedents for a 'rezoning levy' in other Canadian municipalities 
are noted. 

Corporation Counsel has advised that a 'rezoning levy' would be 
held to be illegal as it is not within the present authorized 
powers of the City." 

The Director of Planning & Civic Development concludes that: 

"(a) A municipal levy, or other means of realizing financial 

gain in connection with rezoning to higher density is presently 
held to be illegal under the Vancouver Charter. 

(b) An appropriate amendment to the Vancouver Charter would be 
necessary in order to institute such a rezoning levy. If 
it is deemed advisable to seek such amendment, it would 
first be necessary for the Director of Planning and Corporation 
Counsel to prepare a report on the details of such amendment." 

Your Board submits the Director of Planning & Civic Development's 
report for the CONSIDERATION of Council. 

(The Director of Planning & Civic Development's report of 
November 17, 19 70, is circulated for the consideration of 
Council . ) 

RECOMMENDATIONS 

3. 2500 Williams Street: 
Parking 


The Director of Planning & Civic Development reports as follows: 

"In April 1970, Mrs. C. Agosti submitted a letter to City Council 
complaining that — on the 24' landscaped setback provided to an 

off-street parking area adjacent to Kamloops 
Street; children play and cause a general 
disturbance . 
— it was impossible to park in front of their 
homes on Friday nights and Saturdays. 

Mrs. Agosti wants the 24' wide landscaped setback adjacent to 
Kamloops Street reduced to a width of 11' - the same width as a 
landscaped setback area existing adjacent to Williams Street. 
This is to reduce the area available for children's play and 
provide additional parking for the Safeway Store. With Mrs. 
Agosti 's letter is a petition for 'Additional parking space at 
the Safeway Store' signed by 23 persons representing 14 properties. 

In November 1970, Mrs. Agosti by letter restated the complaints 
and also asked if somebody could inspect the area on Friday nights 
or Saturdays. 

Subsequently Mrs. Agosti agreed to the report to City Council being 
further delayed pending investigation by the City Engineering 
Traffic Division. 


cont ' d 
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Clause 3 continued 

BACKGROUND INFORMATION 

In 1960 a Development Permit was issued to permit a retail store 
for Canada Safeway Limited on the east side of Nanaimo Street 
between Williams and Charles Street. The site is zoned as a C-2 
Commercial District. 

After approval by the Technical Planning Board a separate 
Development Permit was issued concurrently for an ancillary Public 
Parking area on an immediately adjacent easterly site at the 
south west corner of Kamloops and Williams Street. The parking 
area site being zoned as an RS-1 One Family Dwelling District. 

The plans of development as approved by the Technical Planning 
Board required a 24' landscaped setback to the parking area both 
from Williams Street and from Kamloops Street. 24' is the normal 
front yard requirement for buildings in the One Family Dwelling 
Districts . 

On an appeal to the Board of Variance, Canada Safeway Limited 
received approval to the relaxation of the required 24' land- 
scaped setback area on Williams Street to 11'. 

In 196 3, Canada Safeway Limited by letter to the Director of 
Planning & Civic Development requested that consideration be given 
to reducing the required 24' landscaped setback on Kamloops Street 
to 11'. The same reduction as approved by the Board of Variance 
for Williams Street. This request was not approved as it was 
considered that the 24' landscaped setback should be maintained 
to provide an improved general amenity in the surrounding one 
family dwelling district. 

PRESENT REQUESTS BY MRS. AGOSTI 

(a) Reduction of Landscaped 
Setback on Kamloops St. 

To reduce the existing 24' wide landscaped setback area on 
Kamloops Street to 11' would not in our opinion effectively 
eliminate the problem of children playing both on the Street 
Boulevard and the site landscaped setback area. 

The decrease of 13' in the landscaped setback area would only 
allow a four car increase in the off-street parking area capacity 
(59 cars to 6 3 cars) . The decrease would also create a lower 
standard of amenity in that the off-street parking area is within 
an RS-1 One Family Dwelling District developed with one family 
dwellings . 

(b) Complaint Re Traffic Volume in 
Area on Friday nights and Saturdays 

This complaint was referred to the City Engineer who advised in 
December 19 70 that: 

'We have investigated this complaint and determined that 
sufficient traffic congestion and transient parking occurs 
to warrant further traffic regulations. 

We will be installing a full time parking prohibition on the 
south side of the 2400 Block William Street to allow two 
lanes of traffic and thereby reduce traffic congestion near 
the Safeway Store. Furthermore, we will be installing a 
"Resident Parking only" zone in the 2400 Block William 
Street as the petitioners request. 

However, observations on Thursday and Friday nights and on 
Saturday indicate that parking densities are moderate in 
the 2500 Block William Street and adequate parking stalls 
within the block are usually available to residents. 
Accordingly, we will not be installing "Resident Only" parking 
restrictions in this block at this time. ' 
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Board of Administration, February 19, 1971 .... (BUILDING - 4) 
Clause 3 continued 
RECOMMENDATION 

Having regard to the action taken by the City Engineering 
Department, I recommend that the letters from Mrs. Agosti be 
received and Mrs. Agosti and petitioners be provided with copies 
of this report." 

Your Board RECOMMENDS that the recommendations of the Director of 
Planning & Civic Development be endorsed. 

(Circulated for the information of Council is a letter from 
Mrs. Agosti and accompanying petition dated April 27, 1970.) 

4. Downtown Parking Structures - 

Restrictions on Gasoline & Repair 
Service 


The Director of Permits & Licenses has been requested to "look into 
the regulations in regard to downtown parking structures not being 
permitted to contain gasoline service and automotive repair stations 
and consider this matter in the light of the change in Regional and 
National Building Codes". 

The City Building Inspector reports as follows: 

"It is noted that the resolution refers to two related subjects 
'gasoline service' and 'automotive repair stations'. This report 
deals primarily with 'gasoline service' which by its nature is 
more hazardous than automotive repairs. 

The 1960 and 1965 editions of the National Building Code included 
regulations forbidding dispensing of gasoline within buildings. 
The Vancouver Building By-law includes a similar prohibition. 

The 1970 edition of the National Building Code contains the 
following clause 3.3.7.8 on page 116 and the following definitions 
on page 3 : 

Subsection 3.3.7.8. 'Facilities for dispensing gasoline 
shall not be installed in any building except in buildings 
of Group F occupancy when approved.' (Note: In the 
National Building Code 1970 a parking structure is categorized 
as a storage garage which falls in a Group F occupancy along 
with a long list of industrial occupancies.) 

'Approved' means approved by the authority having jurisdiction 
or the appropriate authority having jurisdiction. 

'Authority having jurisdiction' means the municipal council 
and the agent thereof that have authority over the subject that 
is regulated. 

It appears that this clause (subsection 3.3.7.8) was introduced to 
give a Council or its Building Official discretion to allow the 
dispensing of gasoline in a building used for industrial purpose 
where the dispensing of gasoline is part of the industrial process 
e.g. an automobile assembly plant. It is not believed that the 
clause was intended as a means of approving dispensing of gasoline 
in parking structures, although it could be interpreted in that 
manner. 


cont ' d 
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Clause 4 continued 

It must be borne in mind that parking structures are frequently 
erected as part of and under office buildings, hotels and apartment 
buildings. The National Building Code 1970 would not permit the 
dispensing of gasoline in such case, nor should the Vancouver 
Building By-law. 

The Provincial Fire Marshal states he would not oppose such in- 
stallation provided protective measures are incorporated with the 
installation, and safety precautions are observed in the operation. 
The Fire Marshal has submitted a list of precautionary measures 
which he believes originated with the State of California. It is 
recognized that cities in the West Coast of the U.S. have permitted 
dispensing of gasoline in buildings, but it is our understanding 
that such practice is not permitted in major cities in the Eastern 
U.S. or Canada. 

The Fire Chief advises as follows: 

'The National Fire Code of Canada prohibits the dispensing of 
gasoline inside buildings. 

Article 2.3.10.2 (3) of the code states: 

The dispensing of gasoline shall not take place inside 
buildings, or the facilities for dispensing shall not be 
installed in any building. 

The National Fire Code of Canada has been accepted as the minirr.u?:. 
standard for fire safety by the majority of municipalities across 
Canada including the City of Vancouver. 

While the degree of safety can be increased by improving the design 
of flammable liquid installations, experience in this city has been 
that the majority of accidents involving gasoline spills and fires 
have resulted from human error. This is despite the fact the 
installations have met required regulations. 

A few examples of accidents in Vancouver include a dispenser 
sheared from its base when the filling hose was caught up in the 
tank of an automobile as it drove away from the service station. 
Approximately fifty gallons of gasoline flowed into the City sewer 
system before the pump could be stopped. In another incident a 
youth using an automatic nozzle to refuel a bus, left the vehicle 
unattended. The tank overflowed and the automatic nozzle failed 
to shut off. This resulted in 90 gallons of gasoline escaping into 
the sewer system. 

There have been several instances of underground tanks being over- 
filled and the gasoline escaping into the sewer system. In one 
case it flowed into the basement of an adjoining residence and 
flashed on fire killing two occupants. A gasoline spill of even 
fifty gallons within a building presents an extremely dangerous 
problem of removal notwithstanding the potential hazard to the 
public caught in a flash fire. It is virtually impossible to 
eliminate all of the sources of ignition in a building where 
autos are being driven or where the public has access. 

Should a flash fire occur within a building, the value of a 
sprinkler system is doubtful, from a life safety point of view, 
since the injury to a human is done in the instant of the flash 
fire, whereas a sprinkler system takes several seconds to come 
into operation. The consequence of an explosion of gasoline vapours 
ignited within a building would of course also be felt before a 
sprinkler system could function although it would likely control 
an extension of the fire. 
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Clause 4 continued 

The Fire Chief suppports the position taken by the National Fire 
Code of Canada in prohibiting the dispensing of gasoline within 
any building. ' 

The City Building Inspector and the Fire Chief recommend strongly 
that the City By-laws not be changed to permit dispensing of 
gasoline within buildings." 

Your Board RECOMMENDS that the recommendation of the City Building 
Inspector and the Fire Chief be approved. 


****** 
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Board of Administration, February 19, 1971 . . . 

FINANCE MATTERS 

RECOMMENDATIONS 

1. New Clerical Position in the Parking Branch 
of the Traffic and Transportation Division 
Engineering Department 

The Director of Finance, Director of Personnel Services and 
the Co-ordinator of Data Processing & Systems report as follows: 

"The City Engineer has requested that a review be made of the 
need for clerical assistance for the Parking Engineer with 
the suggestion that a full-time position is required. The 
request was referred to the Research and Systems Committee 
for review. 

Following Council approval on February 4, 1969, of the 
establishment of a Parking Engineer position, funds were 
provided in the 1970 Budget to provide for a typist for 5 
months. Though the Parking Engineer was appointed in 
March 1970, it was necessary that he continue to carry out 
urgent special assignments from his previous position in 
the department which extended into the fall of the year, 
thus limiting the time he could devote to the work of his 
new position. Parking Branch typing requirements were, 
therefore, with the exception of the one month period 
described below quite limited and were provided by present 
Engineering Department typists until the Parking Engineer 
could become operative on a full-time basis and this report 
prepared on the need for the typist position. The funds 
provided have therefore not been fully used. 

We have examined the clerical workload for a period of about 
one month and have confirmed the City Engineer's recommenda- 
tion that a full-time position is required. The study was 
conducted by using clerical and typing assistance from other 
branches in the Traffic Division and in the Typist Pool and 
showed a requirement for 4^ days typing and clerical assist- 
ance each week. This assistance could not be obtained on a 
continuing basis in the future because the study caused a 
backlog of typing and clerical work in these other branches . 
The study showed that the work is divided equally between 
normal typing work and routine clerical tasks such as filing 
and data preparation. For these clerical tasks, some 
arithmetical competence is required. 

The nature of the work is such that there are both high and 
low volume periods. For purposes of efficiency the proposed 
position should be established in the present Engineering 
Department Typing Pool to provide the necessary flexibility. 

Since the Parking Engineer's position is currently vacant 
the proposed clerical position should not be filled until 
the Parking Engineer's position is filled. A desk, chair, 
electric typewriter and dictating machine must be provided 
for the clerical position. 


o •*:» 


(FINANCE - 1) 


Cont'd. 


r3 


Board of Administration, February 19, 1971 (FINANCE - 2) 

Clause No. 1 (Cont'd.) 

At the request of the City Engineer, the Director of Personnel 
Services has reviewed the proposed duties and responsibilities 
of the above named position. 

The incumbent will perform typing and clerical work of limited 
complexity on a variety of assignments in accordance with 
clearly defined work methods and procedures. The incumbent 
will file material, tabulate and prepare data which will 
involve simple arithmetical computations, type various reports 
and other material from copy, rough draft, dictaphone or 
general instruction, plus answer a variety of telephone 
enquiries. The work of this position falls substantially 
within Class Specification No. 003, Clerk Typist II, Pay 
Grade 9, and the Director of Personnel Services recommends 
that it so be classified effective when adopted. 

The estimated recurring annual cost of this proposal deter- 
mined by the final step in the pay range at 1971 (2nd half) 
rates and including fringe benefits at 10% will be $6,230. 

SUMMARY 

Incumbent Proposed Classification Effective Date 

One new position Clerk Typist II When adopted 

P.G. 9 ($391-463) Jan. 1/71 
($398-472) July 1/71 

COSTS 
Annual 

Clerk-Typist II (1971 rates & fringes) $6,230 
Initial 

1 Typewriter desk & 1 Typist chair $ 260 

1 Electric Typewriter 500 
1 Dictating Unit 340 


$1, 100 


RECOMMENDED that; 


(a) A Clerk-Typist II position be established in the 
Engineering Department's Typing Pool at an annual cost 
of $6,230 (1971 rates); 

(b) The position be filled when the Parking Engineer's 
position is filled; 

(c) That funds required for the above Clerk-Typist position 
and the necessary office furniture and equipment ($1,100), 
be approved in advance of the 1971 Revenue Budget." 


Your Board RECCMMENDS that the recommendation of the 
officials be adopted. 


Board of Administration, February 19, 1971 


(FINANCE - 3) 


2. Board of Parks & Public Recreation: 

Supervised Recreation Division - Reorganization 

At a meeting of the Board of Parks and Public Recreation 
held on February 8, 1971, it was regularly moved and seconded: 

"RESOLVED: That the Board approve the report on 'Supervised 
Recreation Division - Reorganization' dated 
December 14 and request City Council to approve 
one new position of Assistant Director of Super- 
vised Recreation and arrange for additional 
necessary Park Board estimates for 1971. 

- Carried" 

A copy of the report dated December 14, 1970, is circulated. 

Your Board RECOytMENDS that the recommendations of the 
Administrative Analyst and the Director of Personnel Services which 
are, in summary: 

(a) The Division of Supervised Recreation be reorganized by the 
establishment of one additional position of Assistant Director 
of Supervised Recreation. 

(b) Each of the Assistant Directors be responsible for the Super- 
vised Recreation Programs at seven Community Centres or 
Community Project Areas. Further, that they be responsible 
for the innovation and development of programs for both 
winter and summer months in accordance with the desires of 
the local Community Associations and other responsible 
agencies . 

(c) In order to achieve the program, the Director and the two 
Assistant Directors report to the Superintendent on the 
administrative arrangements necessary for the development of 
such programs and the hiring of permanent and part-time 
staff, as necessary. 

(d) The Recreation Program Organizer, the Arts and Crafts 
Specialist, the Amateur Sports and Fitness Specialist and 
the Director of Camp Capilano report to and receive instruc- 
tion from the Director of Supervised Recreation. 

(e) The additional position of Assistant Director of Supervised 
Recreation, Pay Grade 28 ($902-1031) be established effective 
when filled in accordance with the report of the Director of 
Personnel Services. 

be approved . 

(NOTE: It is noted that this report is the first of a series 
being developed concerning the organization and 
operation of the Supervised Recreation Division and 
the Community Centres.) 
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CONSIDERATION 

3 . Replacement of IBM Equipment - 
Vancouver Police Department 

The following is a report of the Director of Finance and the 
Co-ordinator of Data Processing & Systems : 

"On January 28, 1971, the Board of Police Commissioners 
resolved as follows : 

'A letter was received from the Co-ordinator of Data 
Processing and Systems recommending that the present 
IBM Model 026 printing card punch be replaced with a 
Model 029 and the present 056 card verifier be replaced 
with a Model 059 . He said the present equipment had 
been in use for 12 years and should be replaced with 
machines which will have maximum compatability with the 
City's computer system. He stated the increase in 
annual rental would be $552.00 and the increase esti- 
mated for 1971 would be approximately $472.00. He 
recommended that because of the delivery time the 
Board request the approval of City Council to order 
the replacement machines prior to Budget approval . 

Moved : 

"THAT City Council be requested to consider 
approving the replacement of a Model 026, printing 
card punch, and a Model 056, card verifier, prior 
to final approval of the 1971 Police Estimates. 

Carried . " ' 

As part of the studies authorized by City Council on 
September 25, 1969, consideration has been given to present 
and proposed increases in the Data Processing activities in 
the Department. For the reasons given in the resolution of 
the Police Commission and in order to facilitate work in 
the Statistical Section of the Police Department, the replace- 
ment of two of the three older keypunch machines with current 
models has been recommended. 

These changes will involve an annual increase in rental of 
$552. The estimated increase for 1971 is $472., including 
delivery charges. Early delivery of the machines is desir- 
able to assist the Statistical Section with its work. 

The Comptroller of Accounts advises that the additional 
expenditure has been included in the Departmental estimates 
and that if this request is approved, the Budget will be 
adjusted accordingly. 

Recommended (a) That the replacement of two keypunch machines 

at the Police Department as detailed, be 
approved . 

(b) That necessary expenditures amounting to an 
estimated $472 . in advance of 1971 Budget 
approval be authorized." 

Your Board submits the above report for Council CONSIDERATION. 


FOR ADOPTION SEE PA6E(S) IqL 
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BOARD OF ADMINISTRATION 
PERSONNEL MATTERS 

SUPPLEMENTARY REPORT FEBRUARY 19, 1971 

RE COMMENDATI ONS 

1. "Care of the Dying Patient and His Family" 
Attendance - Mrs. M. Iwanczyk, Health Dept. 

The Director of Personnel Services reports as follows : 

"The above course is being sponsored by the Continuing Nursing 
Education section of the Health Sciences Centre/School of 
Nursing at the university of British Columbia, on Tuesday, 
March 2nd and Wednesday, March 3rd, 1971. 

The purpose of this course is to provide the participant 
with the opportunity to acquire information on the process 
of death and dying with a view to improving care of dying 
persons and their families . The Director of Welfare 
Services advises that in the course of placing persons 
with terminal illnesses, the staff is frequently confronted 
with helping persons and their families throughout this very 
difficult period. Dr. Kubler-Ross is internationally known 
for her work in this field, and the Director of Welfare 
Services and Medical Health Officer wish Mrs. M. Iwanczyk, 
Public Health Nurse I to attend this course. 

The total cost to the City for Mrs . Iwanczyk to attend this 
course would be $23.00 and two (2) days leave of absence 
with pay. The Comptroller of Accounts advises that this 
amount would be available from Appropriation 7090/933 - 
Administrative and Technical Courses - all Departments . 

As this request of the Director of Welfare Services and 
Medical Health Officer is in accordance with the basic 
requirements of Regulation 248, I recommend approval." 

Your Board RECOMMENDS that the foregoing recommendation of 
the Director of Personnel Services be adopted. 


2. "Pre-School Child with Ability and Disability" 
Attendance - Miss N .M . Raper , Health Dept. 

The Director of Personnel Services reports as follows: 

"The School of Nursing, University of Colorado, will hold the 
above course in Denver from March 15th to March 26th, 1971, 
inclusive. It is designed not only to teach the use of the 
'Denver Development Screening Test' and other developmental 
screening tools but also follow up the management of those 
children found to have developmental lags and physical defects . 


Cont ' d . 
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Clause No. 2 (Cont'd.) 

The Metropolitan Health Service of Greater Vancouver wishes 
to include this special test to improve services in the Greater 
Vancouver area. This requires the training of one staff member 
in its proper use in order to undertake the training of others. 
The City Medical Health Officer requested and obtained approval 
from the Province of a Short Term Post Graduate Training Grant 
of $597.00 covering all expenses and now requests approval of 
attendance for Miss N. Marjorie Raper, Public Health Nurse II 
and Assistant Supervisor of Child Health Services. 

The total cost to the City would be 10 days leave of absence 
with pay from March 15th to March 26th, 1971 inclusive. 

An application for registration has already been sent to the 
University of Colorado; in the event of the non-acceptance 
of Miss Raper ' s application, this leave of absence with pay 
would be cancelled. 

As the request of the City Medical Health Officer meets the 
basic requirements of Personnel Regulation 248, I recommend 
approval subject, however, to the acceptance of Miss Raper ' s 
attendance by the School of Nursing, University of Colorado." 

Your Board RECOMMENDS that the foregoing recommendation of 
the Director of Personnel Services be adopted. 

3. "Human Teaching for Human Learning" 
Attendance - Miss J. Bohanec, Social 
Planning/Community Development. 

The Director of Personnel Services reports as follows : 

"The Centre for Continuing Education, University of British 
Columbia, is holding the above seminar on Friday, March 12th, 
1971 (Vancouver location to be arranged) . The course is 
presenting the new concept of 'confluent education' and will 
deal with ways of integrating affective and cognitive dimen- 
sions of learning so that learning may become more efficient, 
challenging, human and rewarding. 

The Director of Social Planning/Community Development wishes 
Miss Joslin Bohanec, Area Co-ordinator to attend. In her 
role of local area co-ordinator, she constantly arranges 
situations which require re-evaluation and introduction of 
new ideas. It also involves helping others to set up learning 
programs for various groups, i.e. parents, children, staff 
and volunteer trainers, etc. 

The total cost to the City would be $18.00 for registration 
fee and one day leave of absence with pay. The Comptroller 
of Accounts advises that this amount would be available from 
Appropriation 7090/933 - Administrative and Technical Courses- 
all Departments . 

As this request of the Director of Social Planning/Community 
Development is in accordance with the basic requirements of 
Personnel Regulation 248, I recommend approval." 

Your Board RECOMMENDS that the foregoing recommendation of 
the Director of Personnel Services be adopted. 


Board of Administration, February 19, 1971 ... (SUPPLEMENTARY PERSONNEL - 3) 


4. Annual Motor-Vehicle Maintenance Course - 
Attendance - Mr. W.H. Martin and 
Mr. G.P. Harford, Engineering Department. 

The Director of Personnel Services reports as follows: 

"The Annual Motor-Vehicle Maintenance Course, conducted by the 
College of Engineering, University of Washington, Seattle, is 
being held March 22nd to March 25th, 1971, inclusive. Members 
of the Equipnent Branch staff who have attended the course in 
previous years have found it to be very valuable instruction 
in modern methods of vehicle maintenance and repair. 

The City Engineer wishes Mr. W.H. Martin, Equipment Technician, 
to attend all four days of this course. The fourth day is 
specially allocated to Management-Sessions and covers such 
topics as 'Industrial Safety', 'Operator-Training', 'Equipment 
Rental Practice', and the City Engineer requests that Mr. G.P. 
Harford, Equipment Engineer, be authorized to attend the 
'Management-Sessions' on the fourth day only (March 25th, 1971). 

The total estimated cost to the City would be approximately 
$179.00 (Fees - $45.00; Transportation - $30.00; Accommodation - 
$70.00; Meals - $27.00; U.S. Exchange - $7.00) and five days 
(4 days x 1 and 1 day x 1) leave of absence with pay. The 
Comptroller of Accounts advises that this amount would be 
available from Appropriation 7090/933 - Administrative and 
Technical Courses - all Departments. 

As this request of the City Engineer is in accordance with the 
basic requirements of Personnel Regulation 248, I recommend 
approval . " 

Your Board RECOMMENDS that the foregoing recommendation of 
the Director of Personnel Services be adopted. 

CONSIDERATION 


5. Leave of Absence with Pay - 

D.H. Brewer, Finance Department. 

The Director of Personnel Services reports as follows: 

"Mr. D.H. Brewer, Buyer in the Purchasing Division, was absent 
on November 23rd and 1/2 day on November 24th, 1970, to 
participate in a search for a missing hiker on Seymour 
Mountain. Mr. Brewer is the leader of a volunteer team 
which assists the R.C.M.P. with such searches. 

On a previous occasion. Council granted leave of absence 
with pay, and a request is made for leave with pay for the 
1 1/2 days in November, 1970, as described above." 

Your Board submits for Council CONSIDERATION that D. Brewer, 
Buyer in the Purchasing Division of the Finance Department, be granted 
I 1/2 days leave of absence with pay while participating as a leader 
Ln a search for a missing hiker on Seymour Mountain. 


******* 
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BOARD OF ADMINISTRATION 


PROPERTY MATTERS 


FEBRUARY 19, 1971 


RECOMMENDATIONS 

1 . Sale of City-Owned Land 

East Side of Knight, North of 1 Sth Avenue 

RECOMMENDED that the following offer to purchase received by 
the Supervisor of Property and Insurance be approved under the 
terms and conditions set down by City Council. 

Re; Lot 27,D.L. J^b, Plan 1 3691 


NAME 


LOT APPROX.SIZE SALES PRICE 


Brite 2? 51' x 1 05.89 ' $12,326.00 

Construe- TJT 1 15.91 

tion 

Ltd. 


TERMS CONDITIONS 

City 1 . Subject to a 
Terms bulkhead agree- 

@ 9^ ment - above 

streets 

2. Site contains 
fill and no 
guarantee given 
to stability of 
soil . 


2. Block bounded by Main, Powell, Gore and Cordova Streets 
(Blk. 5, D.L. 196) 

Expropriation for Provincial Courts 

The Supervisor of Property and Insui'ance reports as follows: 

"On November 25, 1969 City Council confirmed the 
above block. Block 5, D.L. 196, as a site for the 
new Provincial Courts (Vancouver) Complex. 

This site comprises 2? lots, three of which were 
previously owned by the City and developed for 
police parking. To date twelve lots representing 
eight ownerships have been acquired and two lots 
under one ownership have been expropriated. 
Negotiations with the remaining seven owners have 
been stalemated, there being a considerable 
difference between owners' asking prices and 
independent appraisals received by the City. 
Following consultation with the City Solicitor, 
he has requested that authority be obtained to 
expropriate the ten remaining properties in this 
block as listed below, it being noted that said 
expropriation will not preclude further negot- 
iations towards a final settlement. 


Legal Description 
Lot 1 , Block 5, D.L. 196 

Lots k & 5, Block 5, D.L. 196 
Lot 8, Block 5, D.L. 196 
Lots 9 & 10, Block 5, D.L.I 96 
Lot 20, Block 5, D.L. 196 


Addres s 

202 Main St. & 210-218 
Powell St. 

220-22i| Main Street 

238-2l|2 Main Street 

298 Main Street 

268-270 Powell St. & 
203-221 Gore Avenue 


continued . . . . /2 
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Board of Administration, February 19, 1971 • • • • (PROPERTIES) . . 
Item No. 2 Cont 'd 


RECOMMENDED that the Corporation Counsel be authorized to 
expropriate the above properties in accordance with the 
resolutions for that purpose submitted under 'Motions'." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of 
Property & Insurance be adopted. 

3. S/S Powell Street between Hawkes and Heatley Avenues 
Transfer of Interest - Redevelopment Scheme A. 5 

The Supervisor of Property and Insurance reports as follows: 


"'Resolution of Council dated January 23rd, 1 9c9 approved 
the sale of Lot 1 3' Block 51, D.L. I8I for the sale 
price of $8,500.00 cash. The sale is subject to the 
condition that "no purchaser shall, except with the 
prior written consent of the City, resell, lease or 
otherwise dispose of the land in the subject area, 
before development is completed."' 

We have received a communication from the purchaser, 
G.W. Ribchester & Sons Limited that they are unable 
to proceed with the development of the lot as they 
are selling their adjoining property and relocating 
elsewhere. The purchaser has arranged a sale of the 
property with Harry Livingstone and Fred Stooshnov, 
the abutting owners on the other side. They plan 
to develop the lot for parking purposes in connection 
with their business. 

The Urban Renewal Co-ordinating Committee meeting on 
September 11th, 1970 approved the transfer of the lot. 

RECOMMENDED that permission be. granted to G.W. Ribchester 
to transfer their interest in Lot 15, Block 51, D.L.I8I 
to Harry Livingstone and Fred Stooshnov, subject to: 


a) The conditions of sale as originally 
laid down. 

b) The transfer being on the basis of no 
financial gain or benefit to G.W. 
Ribchester & Sons Limited. 

c) All registration fees being paid by 
tlie applicants. 

d) Commencement and coiripletion dales foi' 
construction beinp; the same as 
established, i.e. July 23rd, I97I and 
January 23rd, 1973? respectively." 


Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor 
of Property and Insurance be adopted. 


Lots 21 & 22, Block 5, D.L. 19b 


252-262 Powell Street 


Lot 27, Block 5, D.L. 196 


226-228 Powell Street 


continued 
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[|.. Sale: S/S Powell Street between Heatley and Hawkes 
Redevelopment Project 2 - Area A-5 

Tlie Supervisor of Property and Insurance reports as follows: 

"The City of Vancouver, in pax'tnership with the 
Govex^nriient of Canada (Central Mortgage and Housing 
Corporation) and the Province of British Columbia, 
has, under Urban Renewal Project 2, acquired and 
cleared certain lands which were advertised foi' 
sale through this office on behalf of the Partner- 
ship subject to the followin^i; conditions: 

(a) Purchasers must submit with their offers 
for the land, information on the use and 
approximate size and type of building or 
buildings proposed. 

(B) Purchasers will be required to enter into 
an agreement with the City of Vancouver to 
start development within eighteen months 
and to complete development within thirty- 
six months from the date of the purchase. 

(C) The date of sale will be the date that 
the offer to purchase is approved by City 
Council and Central Mortgage and Housing 
Corporation . 

(D) No purchasers shall, except with prior 
written consent of the City resell, lease 
or otherwise dispose of the land in the 
project area before development is completed. 

(E) The purchaser shall grant the City, on 
behalf of the Partnership, an option to 
repurchase the land at the net sale price, 
which option will be exercised if development 
is not started within eighteen months or is 
not completed within thirty-six months from 
the date of purchase. 

(F) The purchaser agrees that if his bid is 
accepted to support any local improvements 
which have been initiated by the City and to 
pay the levies imposed against the land under 
the local Improvement By-law with respect 
thereto . 

In accordance with Urban Renewal Project 2, 
an extensive programme of municipal servicing 
is being undertaken in Area A-5, including 
paving of the streets and lanes, street 
lighting and the installation of new sidewalks, 
curbs and gutters. Purchasers of properties 
in this area are advised that, as a result of 
the Urban Renewal Project, they will receive 
^0% relief from their portion of annual local 
Improvement taxes. 

(G) Lands to be consolidated into sites of not 
less than 50 ' in frontaf';e wliei'ever feasible. 

(H) Pui'chasers to enter into any nocessai'y agree- 
ments with the City in regard to easements oi' 
bulkheads as applicable to various sites. 

RECOMMENDED that the following offer to purcliase be approved 
under the terms and conditions set down by City Council. 

continued . . . / 
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Item No. l-j- Cont'd 

Re: Lot 12, Block 51, D.L. l8l. Plan 196 
(zoning M-2) 

Situated S/S Powell Street between 
Heatley & Hawkes Avenues 


I^AME 


LOT 


APPROX.SIZE SALES PRICE TERMS 


CONDITIONS 


James 
Paoni 
& 

Stephen 
Paoni 


1 2 


25' X 122' 


$7,500.00 City Subject to exist- 
Terms ing party wall 
@ 9^ agreement pertain- 
ing to Lot 1 1 and 
registered in the 
Land Registry Office 
under filing 
20i|/|77M. 


5. Sale: Residential Lot in Champlain Heights 
N/S 50th Avenue, E. of Tyne Street 


RECOMMENDED that the following application to purchase received 
by the Supervisor of Property and Insurance be approved under the 
terms and conditions set down by City Council. This lot is marketed 
on the basis of fixed price, in accordance with Council's instructions 
regarding the sale of single family residential lots in Champlain 
Heights . 

Re: Lot , D.L. 339, Plan No. 13659 


NAME 


LOT APPROX.SIZE 


SALES PRICE 


TERMS 


CONDITIONS 


Edward 
Thomas 
Dryhurst 
& 

Margueri te 

Blanche 

Dryhurst 


3h 5^' X 1 08.62 ' 
109.73 


57.8 


$1[|,000.00 


City Terms 
@ 9kfo 


6. 


Sale 


Residential - Champlain Hei^^^hts 
S/S l4-9th Avenue East of Tyue Street 


RECOMMENDED tiiat the following application to purchase received 
by the Supervisor of Property and Insurance be approved under 
the terms and conditions set down by City Council. This lot 
is marketed on the basis of fixed price, in accordance with 
Council's Instructions regarding the sale of single family 
residential lots in Champlain Heights. 


Re: Lot 1, D.L. 339, Plan No. 13659 


NAMK 


LOT APPK0X.3IZE 


SALES PI MCE 


Ben Rubin 1 
& 

Elsie 

Margaret 

Rubin 


k2. 


35 


i 


127.78 


$1 


00.00 


TEliMS 

Clt.y 
Terms 
@ 9^ 


CONDT'-l'iONS 


SubjocL Lo a 
bulkhead af';r'Oo- 
rrionl. - 1 ' + above 
lano 
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Lease - Parking Site 

N/E Cornoi- of Dunsmuir and Ricliai'ds Sts . 

The Supervisor of Property and Insui'ance reports as follows: 

"Tenders for the operation of the above parking site 
(Lots 2L|.-32 Incl., Block 35, D.L. 541) which provides 
approximately 98 parking stalls, were advertised in 
the local newspapers, and were opened by the Board of 
Administration on February 1st, 1 971 » in accordance 
with the usual tendering procedure. The tenderers in 
each case, were required to submit bids on the basis 
of a flat rate as well as a percentage of the monthly 
gross, both figures were required to be quoted. 

The lease is to commence on March 1st, 1971, and is for 
a period of 5 years, the lessee being required to bear 
all expenses except property taxes. The operation of 
the site is to be in accordance with the terms and 
rates established by the former Vancouver Parking 
Commission. These rates are in effect at the present 
time and the site is operated by Imperial Parking Ltd. 


The following bids were received: 

(1 ) Metro Parking Limited, 

who offered a flat rate of $3,500.00 per month 
or 75^ of the gross receipts per month, 
whichever is the greater. 

(2) Imperial Parking Limited, 

who offered a flat rate of $3,250.00 or GG% 
of the gross receipts per month, whichever 
is the greater. 

(3) Downtown Parking Corporation Limited, 
This tender did not offer a flat rate or a 
percentage of the gross receipts per month. 
The basis of their bid was the right of the 
Corporation to deduct from total gross 
income such items of operating expenses as 
listed in their submission, and such other 
presently unforeseen expenses as may be 
allowed by lessor under a mutual agreement 
with lessee, the balance of gross income 

to be remitted by the lessee. 

The Property and Insurance Office has attempted 
to analyse the offer from Downtown Parking 
Corporation on the basis of operating statements 
of other lots presently under their control. 
This information was then related to the subject 
lot. The conclusion is that the average monthly 
return to the City will not be as high as timt 
offered by Metro Parking Limited. It should be 
noted that the tender submitted by Downtown 
Parking Corporation Ltd. does not conform with 
the tendering procedure as advertised. 

Bid No. 1 from Metro Parking Limited in the amount of 
$3j500'00 per month or of the gross receipts per 

month is considered to offer the best return to the 
City. 

RECOMMENDED that the bid from Metro Parking Limited be 
accepted and a lease be drawn in accordance with the 
foregoing conditions as well as those stated in the 
tender call and subject to the approval of the City 
Engineer, and Corporation Counsel." 

continued . . /6 
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Board of Administration, February 19, 1971 (PROPERTIES) 

Item No. 7 Cont'd . 
Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of 
Property and Insurance be adopted. 

DELEGATION REQUEST - NOTE LETTERS ATTACHED. 

8. Repurchase on Lots S/E Corner of Heatley & Alexander 
and Lot N/W Corner of Cordova & Hawks Sts. 

The Supervisor of Property and Insurance reports as follows: 

"Council, on January 23rd, 1 969 , approved the sale 
of Lot A, Block 51,D.L. I8l, Lot A, Block 61, D.L. 
l8l and Lot B, Block 61, D.L. l8l, and on 
February 11th, 1969, Council approved the sale of 
Lot A, Block 4^, D.L. 1 8l . Ail these lots were sold 
to G. Lim & Sons Limited. These sales subject to 
the purchaser giving the City an option to repurchase 
if the purchaser did not proceed with development 
within a given period. 

In a letter dated December 3rd 1970, Lew and Wong, 
Solicitors for G. Lim & Sons Ltd., have asked the 
City to exercise its option to re-purchase Lot A, 
Block D.L. 181 and Lot A, Block 51, D.L. 1 8l . 

Due to present economic conditions their clients 
are unable to make payment on all four lots . 

The members of the Urban Renewal Co-ordinating 
Committee have approved the exercising of these 
options. This proposal is also endorsed by the 
City Solicitor. 

RECOMMENDED that the City, on behalf of the Urban 
Renewal Partnership, exercise its option to purchase 
on Lot A, Block D.L. l8l and Lot A, Block 5l , 

D.L. 1 81 , subject to the following conditions: 

(a) All legal and registration fees being 
paid by the applicant. 

(b) Applicant to pay all taxes and 
and interest to official date of 
repurchase. 

(c) All the payments received to date 
be transferred to the two remain- 
ing lots still held by the applicant." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor 
of Property and Insurance be adopted. 

CONSIDERATION 

9. Sale of City-Owned Lot 

S/S 800 Block E. Hastings Street between 
Hawks and Campbell Avenues 

The Supervisor of Property and Insurance reports as follows: 

"Lot 8, Block 66, D.L. lBl, situated on the south 
side of Hastings Street between Hawks and Campbell 
Avenues was acquired by the City by Tax Sale in 
1938. This lot is 25'; x 122', zoned M-1 Light 
Industrial District, and it was previously 
reserved from sale due to its location within the 
Urban Renewal Program. 

continued . . . /7 
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Item No. 9 Cont'd . 

The Danish Community Centre has submitted an 
application to purchase the City-owned lot. The 
Community Centre purchased the adjoining Lots I), 
to 7, Block 66, D.L. 181 (Hastings Auditorium) 
in 1 969 and they presently utilize Lot 7 for off- 
street parking. However, due to its limited width 
of 25 ft., vehicular access and parking is 
severely restricted. The acquisition of the City 
lot would create a 50' parking lot. 

The sale of the City-owned lot was referred to the 
Director of Planning and he has recommended that 
City Lot 8 be released for sale to the Danish 
Community Centre subject to the following conditions : 

(1 ) That Lot 8 is consolidated with the adjoining 
Lots 14.-7 inclusive, owned by the Danish 
Community Centre, to form one parcel of land. 

(2) That the Danish Community Centre grant the 

Progressive Manufacturing Company a one-year 
lease of the easterly i|.0 ' of the consolidated 
site for the provision of at least 12 off- 
street parking spaces, to be maintained in 
accordance with all relevant regulations of 
Section 1 2 of the Zoning and Development 
By-law. 

With respect to condition (2), the Progressive 
Manufacturing Company Limited, situated on Lots 
10 to 13, Block 66, D.L. 1 8I , obtained a develop- 
ment permit in 1965 to erect a 2-storey addition 
to its plant. As a condition of this permit, the 
Company was required to provide off-street parking 
whereupon this Company made arrangements to lease 
both Lot 7 from its previous owners and City-owned 
Lot 8. It is noted that this Company improved 
both lots with blacktop. As a further condition 
of the development permit, the Company submitted 
an undertaking that if Lots 7 and/or 8 shall no 
longer be available for the provision of the 
required off-street parking, then the required 
off-street parking facilities will be provided at 
an alternate location and to the satisfaction of 
the Technical Planning Board within 30 days from 
the date of the discontinuance of the use of Lots 
7 and/or 8. 

The lease of both Lots 7 & 8 have since expired. 
Since purchasing their property, the Danish 
Community Centre has retained Lot 7 iri conjunction 
with their auditorium activities. The lease of 
City-owned Lot 8 was for a five year period and this 
lease expired on September 30th, 1970. 

The lease of the single City lot for parking purposes 
is impractical. This 25' lot could not accommodate 
the required off-street parking spaces required by the 
Progressive Manufacturing Co. Limited. 

If the sale of Lot 8 to the Danish Community Centre is 
approved, the Centre is prepared to lease the easterly 
portion of Lots 7 & 8 to Progressive Manufacturing 
Company Limited for a period of one year to provide 
the required off-street parking spaces. This would be 

continued . . ./8 
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Item No. 9 Cont'd . 

sufficient time for the Company to locate 
alternative space. 

The Danish Community Centre has offered to 
purchase City-owned Lot 8, Block 66, D.L. 
l8l, for the sum of $12,000.00 on terms of 
$3,000.00 cash, balance to be paid In 10 
equal semi-annual payments together with 
interest at 9%^ per annum, calculated semi- 
annually, plus proportion of current year's 
taxes, registration fees and the City's 
Adiriinistration fee of $3'0.00. 

Tlie offer is considered to be fair and reasonable 
value for this property. The request for the 
direct sale of the City-owned lot, without prior 
advertising^ is submitted to Council for 
CONSIDERATION. 

In the event that Council approves the sale of 
Lot 8 to the Danish Community Centre, the 
Supervisor of Property and Insurance recommends 
the sale be subject to the following conditions: 

(a) That the Danish Community Centre grant the 
Progressive Manufacturing Company a one- 
year lease of the easterly portion of Lots 
7 and 8 to provide^^Lt least 12 off-street 
parking spaces. 

(b ) That Lots [|. to 8 inclusive be consolidated to 
form one parcel of land, the consolidation to 
be effected when payment for the City lot is 
completed. 

(c ) The Danish Community Centre to grant the City 
an option to repurchase Lot 8 at the sale price 
in the event that consolidation of Lots [(. to 8 
into one parcel could not be effected when 
payment for Lot 8 is completed. 

(d ) The costs of consolidation and documentation 
to be paid by the Community Centre." 

Your Board 

Submits the foregoing report to Council for CONSIDERATION. 


FOR ADOPTION SEE PAGE(S) 
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CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, March 2, 1971, in the Council Chamber, at 
approximately 9:30 A.M. 

PRESENT : His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 
Hardwick, Linnell, Phillips, 
Rankin, Sweeney and Wilson 

CLERK TO THE COUNCIL : R. Thompson 

PRAYER The proceedings in the Council Chamber were opened 

with prayer, 

'IN CAMERA' MEETING The Council agreed to an 'In Camera' 

meeting later this day. 

ADOPTION OF MINUTES 

MOVED by Aid. Broome, 
SECONDED by Aid, Bird, 

THAT the Minutes of the Regular Council meeting (including 
'In Camera'), dated February 23, 1971, be adopted. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Hardwick, 
SECONDED by Aid, Rankin, 

THAT this Council resolve itself into Committee of the Whole, 
His Worship the Mayor in the Chair, 

- CARRIED 

UNFINISHED BUSINESS 

Sale of City-owned Lot 8, S/S 800 block East Hastings 
Street between Hawks and Campbell Avenues 


It was agreed to defer consideration of this matter pending the 
hearing of a delegation later this day. (see pages 8 and 9) 

COMMUNICATIONS OR PETITIONS 

1 . Annual Civic Dinner 

A communication was received from His Worship the Mayor 
recommending authority be granted for the Annual Civic Dinner, 
in honour of Freemen and members of Public Boards and Commissions, 
to be held and arrangements in connection therewith be left in 
the hands of the Entertainment and Civic Recognition Committee. 
Tentative arrangements have been made for the dinner to be held 
in the Point Grey Golf Club premises on Friday, March 26, 1971, 

MOVED by Aid, Sweeney, 

THAT authority be granted for this Civic Dinner and the 
Entertainment and Civic Recognition Committee authorized to make 
all necessary arrangements, 

- CARRIED 

2 . Jericho Development Proposals 

Alderman Wilson introduced a communication from Mrs, J.C. 
Glass for the West Point Grey Area Council and dated February 11, 
1971, addressed to His Worship the Mayor with copies to each 
member of Council, It is requested by the group that delegations 
in regard to the Jericho Development proposals be heard at a 
night meeting and at Lord Byng High School, 

Alderman Wilson referred to adverse remarks in a newspaper 
comment recently in respect of members of Council not being 
present at a meeting called by this group and made other references 
pointing out in particular, that as one Alderman, he did not 
receive a specific notice of meeting and that Alderman Sweeney 
was at the meeting held by this group, cont'd.. 
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Jericho Development 
Proposals (cont'd) 

MOVED by Aid, Wilson, 

THAT this communication be received for information, 

- CARRIED 

3 . Transient Youth 

His Worship the Mayor requested authority to proceed to 
Ottawa to obtain necessary information in regard to transient 
youth to Vancouver, 

MOVED by Aid, Linnell, 

THAT His Worship the Mayor be authorized to proceed to 
Ottawa, in company with such other members of Council he may 
consider advisable, to obtain information, and discuss with 
authorities in Ottawa the matter of transient youth, 

- CARRIED 

MOVED by Aid, Rankin, in Amendment, 

THAT the delegation include Alderman Hardwick and Alderman 
Broome and its authority be increased to include discussion 
at Ottawa of additional outstanding Civic matters, 

- LOST 

(The motion of Alderman Linnell was put and carried) 


BOARD OF ADMINISTRATION AND OTHER REPORTS 

A, General Report, 

February 26, 1971 

Works and Utility Matters 

Defensive Driving Instruction (Clause 4) 

MOVED by Aid, Broome, 

THAT Clause 4 of the report of the Board of Administration 
(Works and Utility matters), dated February 26, 1971, be 
adopted , 

- CARRIED 

(Alderman Adams is recorded in the negative) 

Tenders: Window Cleaning and 
Janitor Services (Clause 5) 

MOVED by Aid, Hardwick, 

THAT the recommendations in this clause respecting Areas 
A to U and Area W be adopted, subject to contract satisfactory 
to the Corporation Counsel , 

- CARRIED 

MOVED by Aid, Adams, 

THAT the low bid of Vancouver Building Maintenance for 
maintenance service to Area X (East Wing of the City Hall) and 
amounting to an estimated $27,756,00 annually, be approved, 
subject to contract satisfactory to the Corporation Counsel, 

- LOST 

cont 'd , , , . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Tenders: Window Cleaning and 
Janitor Services (cont'd) 

MOVED by Aid, Bird, 

THAT the contract for this maintenance service to Area X 
(East Wing of City Hall) be awarded to Best Cleaners and Con- 
tractors, the service being supplied by Union labour, at an 
estimated annual cost of $32,520.00, subject to contract 
satisfactory to the Corporation Counsel. 

(tabled) 

MOVED by Aid. Calder, 

THAT this whole matter be tabled until the Board of 
Administration ascertains the prevailing rate for service of 
this kind and reports accordingly. 

- CARRIED 

Tender: Supply of 

Mineral Aggregates (Clause 6) 

MOVED by Aid. Wilson, 

THAT this clause be adopted and the Council be supplied 
with a copy of the working tabulation re the supply of mineral 
aggregates . 

(amended) 

MOVED by Aid. Adams, in Amendment, 

THAT all the words in the motion of Alderman Wilson after 
the word "adopted" be struck. 

- CARRIED 

The motion, as amended and reading as follows was carried: 

"THAT this clause be adopted". 

Balance of Works and Utility Matters 

MOVED by Aid . Bird, 

THAT Clauses 1, 2 and 3 of the report of the Board of Admin- 
istration (Works and Utility matters), dated February 26, 1971, 
be adopted. 

- CARRIED 

Licenses and Claims Matters 

Closing Hours for Billiard Halls 
and Bowling Alleys 


In considering this clause it was noted that the Bowling 
Proprietors' Association of B.C. wish to be heard. 

MOVED by Aid. Phillips, 

THAT consideration of this clause be deferred pending the 
hearing of a delegation as requested. 

- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
Finance Matters 

Clerical Position: Department of 

Social Planning/Community Development (Clause 1 ) 

MOVED by Aid. Adams, 

THAT this clause be deferred for consideration when the 
estimates of the Department of Social Planning/Community 
Development are before the Council; however, in the meantime 
the present temporary assistance be continued, 

- LOST 

MOVED by Aid. Hardwick, 

THAT Clause 1 of the report of the Board of Administration 
(Finance matters), dated February 26, 1971, be adopted, 

- CARRIED 

Grant: Canadian Red Cross Society 
(Clause 2) 


The Board of Administration submitted a request from the 
Canadian Red Cross Society for a grant equal to the rental of 
the rehearsal room of the Queen Elizabeth Theatre for use as 
a blood donor clinic, proposed to be held on April 14, 1971, 

MOVED by Aid, Bird, 

THAT this request be approved, 

- CARRIED BY THE 
REQUIRED MAJORITY 

North Eraser Harbour Commissioners: 
1970 Audited Statements (Clause 3) 

The Board of Administration submitted for consideration 
a report of the Director of Finance on the audited statements 
received from the North Eraser Harbour Commissioners for the 
year ended December 31, 1970, Information in this report is 
analysed for members of Council and the following is quoted from 
the report: 

"Last year there were some suggestions that the National 
Harbours Board would be eliminated as such, along with 
other Harbour Boards and Commissions, and that local 
Harbour Authorities would be established. In the event 
that this happens, it may be that the North Eraser Harbour 
Commissioners will cease to exist. Under the circumstances. 
Council may wish to advise the North Eraser Harbour 
Commissioners that they expect any surpluses on hand at 
the time they are replaced by some other Authority to be 
distributed to the three municipalities, as provided for 
in the Act . " 

MOVED by Aid. Wilson, 

THAT the North Eraser Harbour Commissioners be advised the 
Vancouver City Council expects any surpluses on hand at the time 
that body is replaced by some other authority, to be distributed 
to the three municipalities as provided for in the North Eraser 
Harbour Commissioners' Act. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
Finance Matters (cont'd ) 

Grant: Vi Cameron Dance School (Clause 4 ) 

The Board of Administration submitted a request from the 
Vi Cameron Dance School for a grant equal to the rental of the 
Queen Elizabeth Theatre which has been reserved for June 12th 
for a dance review. The proceeds will be used to send students 
to a special dance convention in California. 

The Council did not take action to approve. 


B. Personnel Matters, 
Regular 


MOVED by Aid. Rankin, 

THAT the report of the Board of Administration (Personnel 
matters. Regular), dated February 19, 1971, be adopted. 

- CARRIED 

C. Personnel Matters, 
Suppl ementary , 

"Diagnosis and Management of Family Problems": Course 
Attendance - 5 Employees Health Department 


MOVED by Aid. Bird, 

THAT the report of the Board of Administration (Personnel 
matters. Supplementary), dated February 26, 1971, be adopted. 

- CARRIED 
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D . Property Matters 

Rental Review: N/E corner 3rd Avenue 
and Granville Street 

MOVED by Aid. Linnell, 

THAT the report of the Board of Administration (Property 
matters), dated February 26, 1971, be adopted. 

- CARRIED 

E , United Appeal Seminar 

The Board of Administration submitted a report of the 
Director of Personnel Services in respect of a seminar to be 
held on March 3, 1971, at the Canadian Arthritis and Rheumatism 
Society building on the subject of "United Appeal". The Director 
of Personnel Services recommends approval be given for the 
following members of staff to attend this seminar and be granted 
leave of absence with pay for one day: 


Staff Sgt. S.W. Mercer ) 
Sgt . Phyllis Mortimore ) 

Larry Kraft ) 
Barry Williams ) 

Mrs. Roberta Boyd 


John Mutter 


(Vancouver Policemen's Union) 


(Vancouver Fire Fighters Union) 

(Registered Nurses Association 
of B.C.) 

(Vancouver Foremen's Association) 


E. Hepting ) 
L. Hexter ) 
A.M. Baillie ) 


(Municipal & Regional Employees 
Union) 


cont ' d . 
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BOARD OF ADMINISTRATION AND OTIIER REPORTS (cont'd) 

United Appeal Seminar (cont'd ) 

MOVED by Aid. Adams, 

Tr^AT the foregoing recommendation be approved and authority 
granted accordingly. 

- CARRIED 

F, Report on Submissions: 

Downtown Development Concepts 

The Board ol' Administration, under date of February IS. 1971. 
submitted a report of the Director of Planning and Civic Develop- 
ment on submissions received in connection with Downtown 
Development Concepts, Recommendations are made as follows: 

"1 , Receive the 'Report on Submissions - Downtown Vancouver 
Development Concepts ' and refer it for consideration 
to the Standing Committee on Planning and Development. 

2. In appreciation of the time and effort shown by those 
who have responded to the Downtown Concepts Report, ana 
to make them aware of the views contained in the otner 
submissions, the Director of Planning and Civic 
Development be instructed to distribute copies of 
the 'Report on Submissions' to those individuals and 
groups which have themselves made a submission." 

MOVED by Aid. Hardwick. 

THAT the foregoing recommendations of the Board of Admin- 
istration and Director of Planning and Civic Development be 
approved and a copy of this report be forwarded to the Planning 
Department of the Greater Vancouver Regional District. 

- CARRIED 


G. Pedestrian Overpass: 
Cassiar/Highway 401 

The Board of Administration, under date of February 25. 1971, 
submitted the following report: 

' Yovac Board suhndtB the following report of the City Engineer. 

"Following concern expressed by residents in the area of Casslar 
Street and Highway 401 in July, 1969. with respect to pedestrian hazards in 
crossing Casslar Street/llighway 401 (especially school children), Council 
adopted the reoommendation of the Official Traffic Gommission that strong 
representations be made to the Provincial Goyemment for a pedestrian 
overpass in the vicinity of Casslar and Highway J^0^* 

Following discxuBsions and exchange of correspondence with the 
Highways Department, a letter was received from the Department of Highways 
on January 3rd, 1971, enclosing a plan of alternate proposed layouts for 
the overpass. The Highways Department advise that of these two alternatives, A & B, 
(which are shown schematically on the attached sketch) they prefer Scheme B 
(which overpasses only Highway 4-01 and requires pedestrians to cross Casslar 
Street at grade with the protection of the existing traffic signals) since 
'it Interferes least with traffic signals at the intersection and moreover 
discharges the Departosnt^s responsibilities at least oost.' 

While noting that Scheme A may be preferred by the City, since both 
Trans Canada Highway and Casslar Street are spanned thereby, the Department of 
Highways advise that they ore prepared to contribute toward its oost an amount 
equal to the estimatwl oost of Soheme B, with the City contributing the 
r«gudj3d«r (1^0,000). 

cent ' d . . , . 
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BOARD OF ADMINISTRATIOM AND OTllKR REPORTS (c ont 'ci) 

Pixi OS Irian Overpass: 
Cassiai" i ighway 40 1 (cont 'd ) 

Location Estimated Coat Disadvantage 

Scheme A Crosses both Casslar Street Does not permit North/South 

and Highway 4.01, $100,000 contlniilty of East 

sidewalk of Casslar Street, 


Scheme B Crosses only Highway 4-01 


I 60,000 


Pedestrians must still 
cross Casslar Street (at 
grade, with signal 
protection) , 


(It Is noted that Scheme 'A' Involves the aioquLsltlon of one 
home on the South West comer of Casslar and William Streets,) 


Having reviewed these two alternatives, we feel that although Scheme A 
does eliminate grside crossings of both roadways for pedestrians crossing from East 
to West or vice versa (the majority of pedestrians here are school children 
attending Sir Matthew Begble Elementary School), It does not permit North/South 
continuity of the East sidewalk of Casslar Street across this intersection. 
We, therefore, feel that Scheme B is the better of these two alternatives, even 
though pedestrians must still cross Casslar Street at grade with signal protection, 
sinoe it allows all the neoeasary pedestrian movements. 

However, there is a third alternative, shown schematically as Scheme C 
on the attached sketch, which would overcome the above-jnentloned disadvantages of 
both the previous proposals, at an approximate additional cost of $1 5,000, or a 
total of 111 5,000, 

This alternative has been discussed briefly with the Highways Department 
and they have agreed that it also be considered. 

It should be noted that the future connection of Highway 4.01 North to 
the Second Narrows Bridge will provide for vehicular, as well as pedestrian, 
grade separation at thl» location, and the proposed pedestrian overpass would no 
longer be required. It is unlikely, however, that this connection will be built 
in the immediate future. 


It should also be noted that if the Planning Department's proposal 
for mobile homes as £in interim use in a portion of the North East sector 
bounded by Casslar, Adanao, Boundary Road and Charles Street is adopted, then 
there will be an increase in the nimiber of children crossing Casslar /Highway 4-01 , 
Furthermore, the proposed new secondary school on Adanac Street, between 
Casslar and Boimdary Road will also generate more pedestrian crossings of 
Casslar Street in this vicinity. However, only a portion of these students 
attending the new school would be served by the overpass at William Street, 

The Highways Department are pressing for an answer as quickly as 
possible on the City's position with respect to cost sharing and specific 
location of the overpass. 

Accordingly, the following matters are put forward for Council's 
Consideration: 

(1) The selection of the preferred alignment of the overpass, 
based on Schemes A, B and C, 

(2) The matter of cost-sharing, if the alignment selected 
crosses both Highway 4-01 and Casslar Street, as in 
Scheme A and Scheme C." 

Your Board submits the matter to Council for Consideration, ' 


colli '(I 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Pedestrian Overpass: 
Cassiar/Highway 401 (cont'd) 

MOVED by Aid. Linnell, 

THAT this report be tabled until a strong representation 
from Council can be made to the Provincial Minister of Highways, 
urging early completion of the future connection of Highway 401 
north to the Second Narrows bridge, vvhich will provide for 
vehicular as well as pedestrian grade separation. 

- LOST 

MOVED by Aid. Wilson, 

THAT Scheme B, set out in the foregoing report of the Board 
of Administration and the City Engineer be approved and the Council 
make strong representation to the Provincial Minister of Highways, 
urging eai'ly completion of the future connection of Highway 401 
north to the Second Narrows bridge, which will provide for 
vehicular as well as pedestrian grade separation. 

- CARRIED 


The Council (in Committee) recessed at approximately 
10:50 A.M., to reconvene 'In Camera' in the Mayor's Office, 
following which the Council (in Committee) recessed at 12:00 
noon, to reconvene in open session in the Council Chamber at 
2:00 P.M. 

The Council (in Committee) reconvened in the Council Chamber 
at approximately 2:00 P.M., His Worship the Mayor in the Chair 
and the following members present: 

PRESENT: His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 
Hardwick, Linnell, Phillips, 
Rankin, Sweeney and Wilson 


DELEGATIONS AND UNFINISHED BUSINESS 

1. Sale of City-owned Lot 8 

S/S 800 Block East Hastings Street 
between Hawks and Campbell Avenues 

The Council further considered a Board of Administration 
report (Property matters), dated February 19, 1971 in which a 
report from the Supervisor of Property and Insurance is set out 
upon the application of the Danish Community Centre to purchase 
Lot 8, Block 66, D L. 181, located on the S/S of Hastings Street 
between Hawks and Campbell Avenues. The Director of Planning and 
Civic Development has recommended this City-owned lot be released 
for sale to the Community Centre, subject to consolidation with the 
adjoining Lots 4-7 inclusive, owned by the organization, and 
subject to the group granting the Progressive Manufacturing Co. Ltd. 
a one-year lease of the easterly 40- loot of the consolidated site 
for the provision of 12 off-streot T'^^rking spaces. The report 
sets out the involvement of Progressive Manufacturing Co. Ltd. in 
the past with respect of Lots 7 and S and blacktopping by the 
company. Details of the proposed salc^ to the Danish Community 
Centre are set out and the statement that the Community Centre 
is prepared to lease to Progressive Manufacturing Co. Ltd. for 
a period of one year the easterly portion of Lots 7 and 8 to 
provide the required off-street parking. 



cont 'd . 
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DELEGATIONS AND UNFINISHED BUSINESS (cont'd ) 

Sale of City-owned Lot 8 

S/S 800 block East Hastings Street 

between Hawks and Campbell Avenues (cont'd) 

The Council heard representations from a representative 
of the Progressive Manufacturing Co. Ltd., opposing the sale of 
this lot and requesting Lot 8 continue to be leased to the company, 

MOVED by Aid. Adams, 

THAT the City offer to lease Lot 8 at a reasonable rental 
to the Progressive Manufacturing Co. Ltd. for a period of five 
years, subject to cancellation on reasonable notice if required 
for Civic purposes in the meantime. 

(tabled) 

MOVED by Aid. Wilson, 

THAT this matter be tabled lor one week and the Danish 
Community Centre be pormittod to appear before the Council to 
give their position on the question. 

- CARRIED 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
H . Hudson Street Crossing 

The Board of Administration, under date of February 15, 
1971, submitted a .joint report of the City Engineer and the 
Director of Planning and Civic Development in the matter of the 
Hudson Street Crossing, giving an historical report to date. 
It is stated discussions with the Department of Transport have 
led to the satisfactory resolution of all matters regarding the 
design of the on-off ramps and connecting streets except for 
the financial responsibility for the pavement improvements 
between 70th and 72nd Avenues. The estimated cost of this 
widening from four to six lanes is $55,000- 

Since the Council's approval, on January 23, 1969, of the 
northern approaches, there have been two specific exclusions to 
the proposed landscaped strip as follows: 

(a) Exclusion from the green strip of the end Lot 15. of 
Block 3, to permit a recently constructed office 
building to remain at Granville Street and 72nd Avenue; 

(b) Lots 14, 13 and 12A of Block 3 to permit the redevelop- 
ment of an existing adjoining service station. 

The Director of Planning and Civic Development and the 
City Engineer support these exclusions; however, the Department 
of Transport now wishes to reserve the right to make further 
exclusions from the green strip. These are lots 12 to 4 
inclusive of Block 3 which might be developed as a relocated 
parking lot. Also possible exclusions ol Lots A, B and Parts C 
and 1 of E of Block 2, which might bo used as a site lor a new 
Federal Post Office. The Dii'cctor ol Planning and Civic Dcwelop- 
mont would not rtpposo exclusion ol the site wliich might bt^ usc^d 
lor a Federal Post Office but could not support exclusion ol 
the green strip as proposed for use as a relocated parking lot 
and the reasons in this regard are set out, 

A letter from the Department of Transport dated December 10, 
1970 mentions the Department may wish to exclude the narrow 
landscaped strip from Hudson Street to Osier Street. In summary, 
the report concludes as follows, as amended at the Council 
meeting today: 


cont 'd . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
Hudson Street Crossing (cont'd) 
"Summary 

The following three items are put forward for Council 's 
consideration . 

(A) Accept financial responsibility for the cost of 
widening Granville Street fi'om four lanes to six 
lanes between the North Property Line of 72nd Avenue 
and 70th Avenue (estimated cost $55,000). 

(B) Advise the D.O.T, that the City supports the exclusions 
from landscaping of the following properties: 

(1) Lot 15 of Block 3 to permit a recently constructed 
office building to remain at Granville Street and 
72nd Avenue; 

(2) Lots 12A to 14 incl , of Block 3 to permit the re- 
development of an existing service station; and 

(3) Lots A, B and Parts C and 1 of E of Block 2. 
proposed site of a new Federal Post Office. 

(C) Advise the D.O.T, that the City does not support the 
exclusion of the following from the originally pro- 
posed landscaped strip: 

(a) Lots 4 to 12 incl., Block 3, D.L. 318 (which 
might be developed as a parking lot) . 

(b) A green strip approximately 7 ' wide on the N/S 

of S.W. Marine Drive from Hudson to Osier Streets." 


1 'J C- 
J. a. u 
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MOVED by Aid. Linnell, 

THAT the Council re-affirm its former decision with 
respect to financing insofar as this project is concerned, but 
express approval of landscaped exclusion set out in (B) of 
the summary above and inform the Department of Transport the 
City does not support the exclusions as set out in (C) of the 
summary, above. 

- CARRIED 

I . Arbutus-Burrard Connector 

The Board of Administration, under date of February 16, 
1971, and pursuant to Council resolution of October 6, 1970, 
reported respecting the Arbutus-Burrard Connector and acceleration 
of the development of the Burrard Street portion. In the report 
of the City Engineer, furnished by the Board of Administration, 
details are set out respecting the present schedule of develop- 
ment and the possible accelerated program of the Burrard Street 
portion of the Connector. It is concluded that, for reasons 
set out in the report, there does not appear to bo any significanco 
in proceeding with an accelerated stage development of the 
Burrard Street portion of the Connector before the remainder of 
the route is ready for construction. The construction of the 
full Connector is scheduled for after 1975, therefore, no funds 
have been included in the 1971-75 Five-Year plan other than for 
property acquisition. 


cont 'd . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 
Arbutus-Burrard Connector (cont'd) 

MOVED by Aid. Broome, 

THAT the aforementioned report of the Board of Administration 
and City Engineer be received. 

- CARRIED 

MOVED by Aid. Wilson, in Amendment 

THAT the following words be added to the main motion 

'and that the Council proceed as suggested in 
part (a) and (b) of the consideration portion of 
the report ' . 

- LOST 

(The motion of Alderman Broome was put and carried) . 


J. Report of Standing Committee of 
Council on Health and Welfare 

MOVED by Aid. Linnell, 

THAT, in respect of the report of the Standing Committee 
on Health and Welfare, dated February 18, 1971, Clauses 1 and 2 
be adopted and Clauses 3 and 4 be received for information. 

- CARRIED 

K. Second Crossing of First Narrows 
(Report of Standing Committee of 
Council on Transportation, February 25, 1971 ) 

The Standing Committee on Transportation, by report dated 
February 25, 1971, submitted for Council's consideration, the 
following motion proposed at a Standing Committee meeting: 

"THAT the Chairman appoint a Sub-Committee of the 
Transportation Committee to meet with the various 
interested parties to work out the steps required 
toward implementation of the Second Crossing System". 

The Committee also submitted the Council 's action of 
February 16, 1971, in respect of Terms of Reference for such 
Committee, if and when appointed, which was based upon a report 
from the Board of Administration under date of February 12, 1971. 
After due consideration, it was, 

MOVED by Aid. Wilson, 

THAT His Worship the Mayor appoint a Sub-Committee of the 
Transportation Committee to meet with the various interested 
parties in respect of the Second Crossing of First Narrows, to 
work out the steps required toward implementation of the Second 
Crossing System. 

- CARRIED 

MOVED by Aid. Hardwick, 

THAT the resolution of Council dated February 16, 1971, 
be amended in respect of part (b) to read as follows: 

"advise the Provincial Government that the City will undertake 
to place a money by-law to the electors for the distributor 
functions of the approaches in the City in accordance with 
the consultants' recommendations, subject, however, to such 
distributors being constructed, where practicable at a time 
or times to suit the City's priorities, and subject also to 
the necessary agreement of all four affected municipalities 
to meet their share of the costs". 

- CARRIED 


cont 'd 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


Second Crossing of First Narrows 
(cont 'd) 

The resolution of Council of February 16, 1971, as amended 
this day, reads as follows: 

"THAT initially the terms of reference for the Sub-Committee 
be to seek the concurrence of the North Shore municipalities 
with the following procedures, and then to : 

(a) seek a meeting with the Minister of Finance and the 
Minister of Highways, together with the North Shore 
municipalities, to discuss the financing formula 
proposed by the consultants in Table 9,01 of the 
Burrard Inlet Crossing Report; 

(b) advise the Provincial Government that the City will 
undertake to place a money by-law to the electors for 
the distributor functions of the approaches in the 
City in accordance with the consultants' recommend- 
ations, subject, however, to such distributors being 
constructed, where practicable at a time or times to 
suit the City's priorities, and subject also to the 
necessary agreement of all four affected municipalities 
to meet their share of the costs ; 

(c) request the Provincial Government to make available 
the necessary funds immediately and purchase property 
as and when required to protect the alignment of the 
approach routes to the Crossing; 

FURTHER THAT the more extensive terms of reference required 
by the tabled resolution of the Standing Committee on 
Transportation of February 11, 1971, be the subject of a 
further Board of Administration report to Council after 
consultation with Swan Wooster-CBA, officials of the 
Greater Vancouver Regional District, the Canadian Pacific 
Railway, Federal officials and City officials," 


CGMiu TTEE OF T E WlLE 

MOVED by Aid, Linnell, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid, Linnell, 
SECONDED by Aid, Adams, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

BY-LAWS 

1, BY-LAW TO AMEND BY-LAW No, 3575 BEING 
THE ZONING AND DEVELOPMENT BY-LAW (W/S 
Laurel Street between 26th and 28th Avenues ) 

MOVED by Aid, Calder, 
SECONDED by Aid, Sweeney, 

THAT leave be given to introduce a By-law to amend By-law 
No. 3575, being the Zoning and Development By-law, and the By-law 
be read a first time, 

- CARRIED 

MOVED by Aid, Calder, 
SECONDED by Aid, Sweeney, 

THAT the By-law be read a second time, 

- CARRIED 

cont 'd . , . . 
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BY-LAWS (cont'd ) 

By-law to Amend By-law No. 3575 
(cont 'd) 


MOVED by Aid. Calder, 
SECONDED by Aid. Sweeney, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in 
the Chair. 

- CARRIED 

MOVED by Aid. Calder, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Calder, 
SECONDED by Aid. Sweeney, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Calder, 
SECONDED by Aid. Sweeney, 

THAT the By-law be read a third time and the Mayor and 
City Clerk be authorized to sign same and affix thereto the 
Corporate Seal . 

- CARRIED 

(The By-law received three readings) 


MOTIONS 

1. Allocation of Land for Highway Purposes 
(1404 East 49th Avenue) 


MOVED by Alderman Sweeney, 
SECONDED by Alderman Bird, 

THAT WHEREAS the registered owners have conveyed to the 
City of Vancouver, for highway purposes, the following described 
lands : 

1. West 7 feet of Lot 1, except the North 7 feet, now 
road. Block 9, West Half District Lot 738, Group 1, 
New Westminster District, Plan 1681 as the same is 
shown outlined red on plan prepared by A. Burhoe, 
B.C.L.S., dated April 23, 1970 and marginally 
number LF 5276 
(1404 East 49th Avenue) 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for highway purposes; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
highway purposes, and declared to form and constitute portions 
of highway. 

- CARRIED 


I' 
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MOTIONS (cont'd) 

2. Closing and Stopping up 

(portion of 50th Avenue and lane North 
of 50th Avenue and East of Dunbar) 


MOVED by Aid. Sweeney, 
SECONDED by Aid. Bird, 

THAT WHEREAS the City of Vnncouver is the owner of all the streets 
and lanes lying within the limits of the City of Vnnccuver; nnd 

WHEREAS a portion of the lane dedicated by the deposit of Plan 
13350 and a portion of road dedicated by the deposit of Plan 
27B8 are surplus to the City's highway requirements; and 

WHEREAS the owner of abutting Lot "h". Block 6, D.L, 31U, Group 
1, New Westminster District, Plan 13350 has given the City written 
consent for the closing and stopping up of the said portion of lane 
and road ; 

THEREFORE BE IT RESOLVED that all that portion of lane dedicated 
by the deposit of Plan 13350 lying to the south of a line, and its 
production easterly drawn parallel to and 10 feet nernend icnlarly 
distant northerly from the northerly limit of Lots "C " to "g". 
Block 6, D.L, Group 1, New Westminster District, Plan 13350 

(outlined red); and 

All that portion of road dedicated by the deposit 
of Plan 278P described as follows: 

Commencing at the south easterly corner of said 
Lot G ; 

Thence south easterly [t.2.1j.3 feet, more or less, 
following in the arc of a circular curve to the 
right of radius 50 feet, being the continuation 
of the curve which forms the south westerly limit 
of said Lot "g", to intersection with the westerly 
limit of Lot "H ' (Plan 13350), said Block 6 at a 
point I4.9.8J4. feet south westerly from the south 
easterly corner of the lane dedicated by the deposit 
of said Plan 13350; 

Thence N 3U° 1+3' 20" E. ^9.81;' following in the 
westerly limit of said Lot "h" to the said nouth 
easterly corner of said dedicated lane; 

Thence 2)4.33 feet, more or less, following in 
the southerly limit of said dedicated lane to the 
point of commencement (outlined green); 

The same as shown on a plan prenared by A, Burhoe, 
B.C.L.S,, dated October 26, I07O and marginally 
numbered LF 5550, a print of which is hereto annexed; 
be closed, stopped up and title taken thereto; and 

BE IT FURTHER RESOLVED THAT the closed road and lane 
be subdivided with adjacent City owned lands. 


12 
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- CARRIED 
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MOTIONS (cont'd ) 

3. Residence Requirements for 
Canadian Citizenship 


At the Council meeting on February 23, 1971, Notice was 
given of the following motion: 

MOVED by Aid. Phillips, 
SECONDED by Aid. Sweeney, 

THAT the City Council notify the Federal and Provincial 
Governments that it would favour shortening the residence 
requirements for eligibility for Canadian citizenship from 
five to three years. 

(tabl ed) 

MOVED by Aid. Adams, 
SECONDED by Aid. Linnell, 

THAT the motion of Alderman Phillips and Alderman Sweeney 
be tabled. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT an enquiry be forwarded to the Minister of Immigration 
enquiring if consideration has been given to reducing the 
residence requirements for eligibility for Canadian citizenship 
from five to three years and what the Minister's views are 
in respect of the matter. 

- CARRIED 

4. Leave of Absence: 
Alderman Linnell 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Bird, 

THAT Alderman Linnell be granted leave of absence for the 
period March 8th to April 7th, 1971, inclusive. 

- CARRIED 

5. City of Vancouver Debenture 
Issue: $6,000,000 


MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT the sale of $6,000,000 of City of Vancouver 8% 
20 year Sinking Fund Debentures, to be dated April 1, 1971, 
to the syndicate managed by A. E. Ames & Co . , Limited, at a 
net price to the City of $98.25 be confirmed and the Corporation 
Counsel be instructed to prepare the necessary by-law for 
Council approval. 

- CARRIED 

ENQUIRIES AND OTHER MATTERS 

Alderman Hardwick - enquired when delegation arrange- 

Point Grey Road/Jericho ments will be made in respect of 

the road standards: N/W Marine 
Drive and Point Grey Road matter. 

It was pointed out there is a 
Board of Administration report 
awaiting determination of delegation 
arrangements . 

His Worship the Mayor directed the 
Board of Administration report on 
Point Grey Road/Jericho be submitted 
to the next Council meeting, at 
which time a Report Reference be 
held . 


1:2-2- 
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ENQUIRIES AND OTHER MATTERS (cont'd) 

At this point Alderman Hardwick and Alderman Calder 
introduced a motion respecting the hearing of delegations, 
Report Reference, and night meeting but the Aldermen were 
informed if the motion were made. Notice would be called. 


Alderman Rankin - 
Development Permit 
Application Fee: 
Illegal Accommodation 
2319 West 14th Avenue 


enquired if there was some way in which 
Mrs. Mary Nicholson could be relieved 
of the $25.00 development permit 
application fee required by the City 
in connection with retention of 
illegal accommodation at 2319 West 
14th Avenue. 


His Worship requested the corres- 
pondence on this matter be turned 
over to him for consideration. 


Alderman Rankin - 
Hostel: S/S Cordova 
Street between Jackson 
and Dunlevy Streets 


made enquiries respecting construction 
of the single men's hostel, S/S 
Cordova Street between Jackson and 
Dunlevy Streets and the management of 
it. 


The enquiry was answered by Commissioner 
Sutton Brown who pointed out that, by 
resolution of Council, this project was 
classified as a public housing project 
to be financed under Section 35 of the 
National Housing Act and the senior 
governments have approved the project 
on this basis. 


Alderman Wilson - 
Old Mount Pleasant 
School Site 


referred to recent government action 
approving construction of the new 
Mount Pleasant School, and referred 
to the matter of disposition oi the 
old Mount Pleasant School site. In 
connection with the latter, he 
emphasized the need for provision 
being made now in the designation of 
routes for rapid transit insofar as 
this area is concerned, in order that, 
as a result of sale of properties in 
the area and enhanced values, unnecessary 
high expenditures will not be necessary 
in the future in obtaining property 
for rapid transit purposes. 


The Alderman requested members of the 
Council on the Regional District take 
this into account. 


Alderman Phillips - requested a Board of Administration 

Signs Around Bridges report setting out information 

respecting non- conforming signs on 
City-owned property around bridges 
and the expiry dates of leases in 
respect of such properties. 


His Worship the Mayor directed 
accordingly. 
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Alderman Hardwick - 
Innovative Housing: 
Champlain Heights 


advised innovative housing in the 
Champlain Heights area has been sold and 
is an indication of the interest of the 
public in this kind of housing for that 
area. The Alderman requested, therefore, 
that the Planning Department take note 
of this demonstration of the people's 
interest in innovative housing in this 
area . 


Alderman Wilson - 
Chinatown 


suggested His Worship the Mayor 
communicate with the Minister of 
Immigration and enquire respecting 
the effect on immigration as a result 
of recognition of Mainland China. 
The Alderman made reference to problems 
being experienced in Vancouver's China- 
town area between the two groups, i.e. 
those with sympathy for the Nationalist 
Chinese and those with sympathy for the 
Mainland Chinese. 


NOTICE OF MOTION 

Point Grey Road/Jericho 

The following Notice of Motion was submitted and 
recognized by the Chair: 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Rankin, 

THAT an evening meeting of Council be planned to consider 
the City Engineer's report on Point Grey Road width and to hear 
delegations . 

(Notice) 


The Council recessed at approximately 3:55 P.M. 
reconvene 'In Camera' in the Mayor's Office. 


to 


*** 


The foregoing are Minutes of the Regular Council meeting dated 
March 2, 1971,. which were adopted on March 9, 1971. 
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BOARD OF ADMINISTRATION .... (WORKS) 1 


February 26th, 1971 


The following is a report of the Board of Administration; 


WORKS & UTILITY MATTERS 


CITY ENGINEER'S REPORT 


RECOMMENDATIONS 


Closing Portion of Lane 
South of Pacific Street 
West of Thurlow Street 


"A portion of lane south of Pacific Street west of 
Thurlow Street is surplus to the City's highway requirements. 

I RECOMMEND that the portions of lane shown outlined 
red and blue on plan marginally numbered LF5621 be closed, 
stopped up and conveyed to the abutting owner. 


a) The total value of the two portions of lane to be 
conveyed be $9,300 in accordance with the recommendation 
of the Supervisor of Property and Insurance. 

b) The two portions of lane to be consolidated with the 
abutting lands. 

c) A public utilities easement suitable to the City Engineer 
to be granted over the easterly portion of the closed lane. 

d) The applicant to bear all costs required for the 
consolidation of the site. 

e) An agreement satisfactory to the Corporation Counsel 
and City Engineer." 


Your Board RECOMMENDS that the foregoing be approved. 


2. Closing Portion of Road South 

of S.E. Marine Drive West of 
Cromwell Street 

"The subdivision of City-owned lands and the relocation 
of the new S.E. Marine Drive west of Cromwell Street requires the 
closing of a portion of road. 

I, therefore, RECOMMEND that the road shown outlined red 

on plan marginally numbered LF5637 be closed, stopped up and title 

taken thereto. The said closed road is to be subdivided with the 
adjacent City— owned lands." 


Your Board RECOMMENDS that the foregoing be approved. 
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3. 


Sewer in the Lane South of 

8th Avenue between 

Carolina Street and Glen Drive 


of it 


"This old combined sewer is in poor condition and sections 
are undersized. 


It is proposed to replace the present combined sewer with 
separate (twin) sewers. 


The estimated cost is $75,000. 


I RECOMMEND that $75,000 be appropriated for this purpose 
from Account Code 0116/7906, "Miscellaneous - Unallocated" in the 
1970 Sewers Capital Budget." 


4. Defensive Driving Instruction 

The City Engineer reports as follows: 

"The Engineering Department has been examining methods 
to improve the driving ability of our drivers in the 
interests of: 

(a) the reduction of employee accidents and of time 
loss to them, 

(b) improving public relations, 

(c) reducing maintenance costs, damage claims 
and insurance premiums. 

A program of technical training and testing aimed at 
the operators of the more complex equipment and heavy 
trucks has been carried out by the Equipment Branch 
for some time. It is now proposed to broaden the 
application of driver training by instituting a series 
of Defensive Driving Courses which would be made avail- 
able to other Civic Departments and Boards. 

The defensive driving concept is well known as a first 
step in remedial efforts for drivers with poor records, 
and is recognized by the Provincial Government Motor 
Vehicle Branch in British Columbia and in other provinces 
as a significant factor in driver education. 

Through arrangement with the B.C. Safety Council we can 
have two men trained as instructors for a cost of $190. 
It is proposed to schedule one course per month on 
Saturday mornings or on week-day evenings and therefore 
the employee-driver would not be taking the course on 
City time. Existing instructional staff would be 
required to work overtime because no regular staff 
time is available. 


Your Board RECOMMENDS that the foregoing be approved. 


/continued 
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Clause 4 Continued 

The 8-hour Defensive Driving Course would be offered 
to three groups of drivers: 

A. Engineering Department truck drivers who fail the 
traffic skill portion of the driving road test 
presently being administered by the Equipment 
Branch. 

B. Drivers of Engineering Department vehicles 
involved in accidents, referred to the course 
by their Superintendents. 

C. City drivers of any Department or Civic Board 
who voluntarily wish to improve their skill. 

The Union has been informed of these proposals. 

The estimated cost of the proposal is $1700 for 1971 
based on 8 months and on classes of 25 persons. This 
cost includes the training of the City instructors and 
the supplies and kit from the B.C. Safety Council. 
The estimated cost per employee-driver would be $8.50 
(200 employees) this year but would reduce to $5.50 
in the following years (300 employees) . 

To benefit as soon as possible from the anticipated 
reduction of accidents and lower vehicle maintenance 
and insurance costs, this proposal is presented in 
advance of the General Revenue Budget. 

If this proposal is approved, the Comptroller of 
Accounts advises that the necessary funds will be 
provided in the 1971 Budget. 

I RECOMMEND that prior approval be given for the 
initiation of a Defensive Driving Course and that 
the necessary funds of $1700.00 be approved in the 
Engineering Department Driver-Training Account 
(8013/1245) of the 1971 General Revenue Budget." 

Your Board 

RECOMMENDS the foregoing recommendation of the City 
Engineer be adopted. 

RECOMMENDATION AND CONSIDERATION 

5. Tender No. 23-70-9 - 

Window Cleaning and Janitor Service 

The Purchasing Agent and Director of Permits and Licenses 
report as follows: 

"Tenders for the above were opened by your Board on 
December 14, 1970, and referred to the Director of 
Permits and Licenses and the Purchasing Agent for 
tabulation and report. The working tabulation is 
on file in the Purchasing Agent's Office. 


/continued 
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. . (WORKS - 4) 


This tender is submitted to Council as the value of 
the award is over $50,000.00 and union status is 
involved. 

The tender called for one year contracts, with the 
provision to extend for two additional one year 
periods. 

The prices tendered are firm to June, 1971, but may 
be adjusted thereafter on the basis of an agreed 
formula, which is tied to the Building Service 
Workers' union contract. 

Area V - is the Police Training Academy, which is 
located on Department of National Defence property 
at H.M.C.S. Discovery. This area has been deleted 
from the tender at the request of the Department of 
National Defence, who wish to have all work in this 
area done by their contractor. 

RECOMMENDATIONS 

We recommend acceptance of the overall low bids as 
follows :- 


Areas A to I - 


Areas J to U - 


Area W 


Smithrite Building Maintenance at an 
estimated annual cost of $7509.30. 

American Building Maintenance at an 
estimated annual cost of $49,045.25. 

Best Cleaners & Contractors Ltd. at 

an estimated annual cost of $14,750.00. 


COUNCIL CONSIDERATION 

Area X (East Wing of City Hall) - The low bid was 
submitted by Vancouver Building Maintenance for 
services to be supplied by non-union labour, at an 
estimated annual cost of $27,755.00. The lowest 
bid for services supplied by union labour was sub- 
mitted by Best Cleaners and Contractors Ltd. at an 
estimated annual cost of $32,520.00. The union 
labour bid is $4,754.00 or approximately 17% higher 
than the low bid. 

Wages and fringe benefits paid by each firm are shown 
below : 


Best Cleaners & 
Contractors 



Hourly 

Fringe 

Tocal 

Hourly 

Fringe 

Total 

Pos ition 

rate 

Bene- 

Hrly. 

rate 

Bene- 

Hrly. 


of pay 

fits 

Lbr. cost 

of pay 

fits 

Lbr. cost 

Foreman 

$2. 92 

16% 

$3.39 

$2.50 

4% 

$2. 50 

Cleaners (male) 

$2.32 

16% 

$2.59 

$2.40 

4% 

$2. 51 

Cleaners (female) 

$1.91 

16% 

$2. 22 

$2.00 

4% 

$2. 08 

Floor Waxer 

$2. 52 

16% 

$2.94 

$3.00 

4% 

$3. 12 

Window Cleaner 

$3.45 

16% 

$4.01 

$3.50 

4% 

$3.54 " 


Vancouver Building 
Ma intenance 


J. /I 

Board of Administration, February 26, 1971 .... (WORKS - 5) 
Clause 5 Continued 
Your Board 

RECOMMENDS that contracts be awarded for Areas A 
to U and Area W as recommended by the Director 
of Permits and Licenses and the Purchasing Agent 
subject to contract satisfactory to the Corporation 
Counsel. The contract for Area X (East Wing, City 
Hall) is submitted to Council for CONSIDERATION. 

(Copies of an adendum listing the location of the 
areas are circulated for the information of Council.) 


RECOMMENDATION : 

6. Tender No. 58-71-1 - 

For the Supply of Mineral Aggregates 

The City Engineer and Purchasing Agent report as follows: 

"Tenders for the above supply were opened by your 
Board on February 8, 1971, and referred to the 
City Engineer and Purchasing Agent for report. 
The working tabulation is on file in the Purchasing 
Agent's office. 

This report is submitted to Council as the award 
is over $50,000. 

The total cost shown below is estimated only and 
is based on quantities used in the previous 12 
month period. 

The City Engineer and Purchasing Agent recommend 
acceptance of the low bid from Construction Aggre- 
gates Limited subject to: 

- all items for a 12 month period at a total 
estimated cost of $422,410.00 

- the material to be delivered and unloaded 
onto City stockpile 

- part of Item 9 - Mulch, and all of Item 12 - 
Pit Run Fill, to be picked up at the supplier's 
stockpile. 

The above cost includes all taxes and charges. 

Delta Rock Limited offered prices on the pick-up 
portion of the requirements from two stockpile 
locations. They were lower cost per ton than 
the recommended supplier from one location (Pipe- 
line Road, Coquitlam) , however, when hauling costs 
are considered, the cost to the City would be 
higher than the recommended bidder. " 

Your Board 

RECOMMENDS that the report of the City Engineer 
and Purchasing Agent be approved, subject to 
contract satisfactory to the Corporation Counsel. 

***** 

FOR ADOPTION SEE PMilii) AQ'^^3.^ 
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Board of Administration, February 26, 1971 


(LICENSES - 1) 


LICENSES & CLAIMS MATTERS 


CONSIDERATION : 

1, Closing Hours for Billiard Halls 
& Bowling Alleys 


The Deputy Corporation Counsel reports as follows: 

"On January 19, 1971, the Mayor instructed the Corporation 
Counsel to report on the following enquiry: 

'Alderman Rankin raised the question of the hours 
of operation of pool halls in the City and requested 
the Corporation Counsel bring in a report whereby 
these hours will be in conformity with other similar 
operations, i.e. 1 o'clock.' 

The question of pool halls is dealt with in Section 12 of the 
License By-law, Billiard rooms must now close at midnight 
and all persons under the age of 16 years must be excluded 
after the hour of 9:00 p.m. unless accompanied by a parent or 
guard ian , 

Furthermore, Section 13 of the License By-law presently pro- 
vides that every bowling alley shall close at midnight, and 
that no one under the age of 18 years shall be permitted in 
a bowling alley after 7:00 p.m. unless accompanied by a parent 
or guardian. The Chief Constable and Director of Permits and 
Licenses are of the opinion that bowling alleys should be 
treated in a similar fashion to billiard rooms and, as suggested 
by the Alderman's proposal, can see no reason why both types of 
establishments should not be permitted to remain open until 
1:00 a.m. without qualification. 

If Council wishes to adopt this proposal, the Corporation 
Counsel should be instructed to bring forward the necessary 
amendments to the License By-law," 

Your Board submits the foregoing report of the Deputy Corporation Counsel 
for Council's CONSIDERATION. 


FOR ADOPTION SEE PAGE(S) lOa.. 
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Board of Administration, February 26, 1971 


(FINANCE - 1) 


FINANCE MATTERS 


RE CQMMENDAT I ON 

1. Clerical Position in Department of 

Social Planning/Community Development 

Your Board has received the following report from the 
Director of Finance, Director of Personnel Services and the Co- 
ordinator of Data Processing & Systems: 

"The Director of Social Planning/Community Development has 
requested a review of the work done by the clerical estab- 
lishment in his department to determine whether an increase 
in the clerical complement is justified. His request was 
referred to the Research & Systems Committee for review, 
which then referred the matter to the Co-ordinator of Data 
Processing & Systems. 

The staff of the department consists of the Director, six 
Area Co-ordinators , one Clerk Steno III and one Clerk Steno 
II. A temporary Clerk Steno from the typing pool has spent 
six full weeks from January 1, 1970 to June, in cleaning up 
some of the backlog of clerical work, however the extra 
help has not always been available when required. There 
have been numerous delays in having reports prepared, in 
ordering office supplies and other clerical duties. Since 
September 15th, a temporary clerk has been assigned to 
assist the department. There is a need for a full-time 
clerical position to be responsible for minor office duties 
such as filing, supply ordering and telephone answering and 
occasional stenographic work. A desk and typewriter will 
be required. 

The Director of Personnel Services has reviewed the duties 
of the proposed position and reports as follows: 


'The incumbent of this position will be responsible for 
a variety of minor clerical functions such as filing, 
typing reports and correspondence, telephone reception, 
supply ordering and a certain amount of overflow work 
from the other, clerical staff in the office. In 
addition, occasional stenographic work will be required. 

These duties fall within the Clerk Stenographer I 
classification and I recommend that it be so classified, 
effective when adopted. 

This position will be reviewed six months after it is 


filled. 


This report has been discussed with the Assistant to 
the Business Manager, Municipal and Regional Employees' 
Union, who is in agreement. 


Incumbent 


Proposed Classification Effective Date 


1 NEW Position 


Clerk Stenographer I 
Pay Grade 6 
($349 - 408) * 


When adopted 


* 1971 (1st Half) rates' 


Cont'd. 


■ if 

13 

Board of Administration, February 26, 1971 (FINANCE - 2) 

Clause No. 1 (Cont'd.) 

COSTS Full Remainder 

Calendar Year of 1971 


Recurring 

Salary Clerk Steno I 
P.G. 6 ($349-408) * 

including 10% fringe benefits $4,996 $3,501 

* 1971 rates (1st Half) 

One Time 

Desk (if suitable desk is not 

available from surplus) and chair 275 

Typewriter (electric) 500 


Total one time $8,775 

It is recommended that a Clerk Steno I position as classified 
by the Director of Personnel Services, be established in the 
Department of Social Planning/Community Development at an 
annual cost of $4,996 including fringe benefits; that the 
position be effective upon approval of this report; that 
$810 be provided for purchase of a desk, chair, typewriter 
and that the necessary funds be provided in advance of budget 
approval . " 

Your Board RECOMMENDS that the recommendations of the 
Director of Finance, Director of Personnel Services and the Co- 
ordinator of Data Processing & Systems be approved. 

CONSIDERATION 


2 . The Canadian Red Cross Society - 

Grant Equal to Rental of Queen Elizabeth 
Theatre Rehearsal Room 

A letter dated February 15, 1971, has been received from 
the Canadian Red Cross Society advising that the Vancouver Vocational 
Institute has again agreed to sponsor another Blood Donor Clinic, 
on April 14, 1971. 

As the Institute is extremely short of space and the 
Rehearsal Room of the Queen Elizabeth Theatre is available, the 
Society is requesting a grant of $70.00, equal to the rental of 
the Rehearsal Room for use as a Blood Donor Clinic. 

Your Board notes that Council has approved similar requests 
from this organization for a Clinic each year since 1969. 


Your Board submits the foregoing for the CONSIDERATION of 

Council . 


Board of Administration, February 26, 1971 


(FINANCE - 3) 


3, North Fraser Harbour Commissioners 
1970 Audited Statements 


The Director of Finance reports as follows: 

"The audited statements of the North Fraser Harbour Commissioners 
for the year ended December 31st, 1970, have been received and 
copies are circulated for the information of Council. 

The operating deficit for the year 1970 is reported as $10,081, 
which has been deducted from the Reserve for Future Harbour 
Development . 

This Reserve is now shown as follows: 

Balance forward January 1, 1970 $286,764 
Add: Investment earnings 1970 24 , 812 

$311,576 

Deduct: Deficit from 1970 operations 10 , 081 

$301,495 

Deduct: Expenditure on Capital Works - 1970 90,375 
Balance of Reserve at December 31, 1970 $211,120 


The Reserve for Ice Breaking and Emergencies has remained at 
$150,000 during the year. 

Section 16 of the Fraser Habour Commissioners' Act provides 
that any surplus profits shall be divided equally between 
the Municipalities of Richmond, Burnaby and the City of 
Vancouver. However, the reserve balances of $211,120 and 
$150,000 respectively as reported above have been retained 
by the North Fraser Harbour Commissioners for the purposes 
noted. The foregoing treatment of reserve funds is consistent 
with the practice of many years and has previously been 
reported to Council each year," 

Last year there were some suggestions that the National 
Harbours Board would be eliminated as such, along with other Harbour 
Boards and Commissions, and that local Harbour Authorities would be 
established. In the event that this happens, it may be that the 
North Fraser Harbour Commissioners will cease to exist. Under the 
circumstances. Council may wish to advise the North Fraser Harbour 
commissioners that they expect any surpluses on hand at the time 
they are replaced by some other Authority to be distributed to the 
three municipalities, as provided for in the Act, 

Your Board submits the above report of the Director of 
Finance for the CONSIDERATION of Members of Council, 

4, Vi Cameron Dance School - Grant Equal 
to Rental of Queen Elizabeth Theatre 

A letter dated February 11, 1971, has been received from 
the Secretary of the Vi Cameron Dance School requesting a grant 
equal to the rental of the Queen Elizabeth Theatre which the organi- 
zation has reserved for June 12th, to present a Dance Revue, 

The proceeds from this Revue are used to send students to 
a special dance convention in California each summer. 

The organization is applying this year for a grant because 
of a recent increase in the Theatre rental rates from $500 to $800, 


Cont ' d . 


Board of AcMinistration , February 26, 1971 
Clause No. 4 (Cont'd.) 


(FINANCE - 4) 


Your Board notes that Council has dealt with similar 
requests in the past as follows: 

April 1970 - Elgar Choir - $600 Approved. 

Rental re Concert 

May 1970 - Vancouver Kitsilano Boys Band - No action. 

Rental to assist with a tour. 

Your Board submits the foregoing request for the CONSIDERATION 
of Council. 

(Copies of the letter from the Organization are circulated 
for the information of Council.) 

******* 


FOR ADOPTION SEE PA6E{S) 1 lO rilL 
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BOARD OF ADMINISTRATION 


PERSONNEL MATTERS 


REGULAR REPORT FEBRUARY 19, 1971 


RE COMMENDATI ON 


1- Temporary Clerical Position - 

Scavenging Billing Office, Finance Dept. 

Your Board has received the following report from the 
Director of Finance and Co-ordinator of Data Processing and Systems: 

"On February 28, 1969, Council approved a report which recom- 
mended that the billing for regular scavenging accounts be 
converted to the computer . The report stated that there 
would be savings in clerical time and recommended that a 
vacant clerical position be declared redundant. In fact, 
the Scavenging Branch was not able to function properly at 
the reduced staff level, for several reasons. The number of 
accounts has increased by 15%, and some work which was done 
at Manitoba Yards is now being done in the Scavenging Branch. 
In May of last year. Council approved a request for a temporary 
Clerk II position in Scavenging until the Data Processing and 
Systems Division could review the need for the position. We 
do not have the staff or time to make a complete review but 
this does not appear to be necessary as from the review we 
have made, the need is quite obvious. We therefore recommend 
that the temporary Clerk II position be made permanent. 

If the recommendation to establish this position on a per- 
manent basis is approved, then a Clerk III in the Scavenging 
Branch will be responsible for the supervision of two Clerk 
II 's, and that position will be reviewed separately and 
reported on later by the Director of Personnel Services." 

The Director of Personnel Services reports as follows: 

"I have reviewed the duties and responsibilities of the 
proposed new permanent position as detailed above by the 
Director of Finance and Co-ordinator of Data Processing 
and Systems. 

The work of the position will include responsibility for 
preparing bills for special scavenging collections, answering 
enquiries from the general public, completing forms, receiving 
cash receipts from the cashiers on payments for scavenging 
collections and checking final notices against the master 
arrears list, and periodically telephoning persons with 
unpaid accounts on special collections. This is work of a 
Clerk II, Pay Grade 12 ($443-527) 1st half 1971 rates, and 
I recommend that the position be so classified effective 
when adopted . 

The Business Manager of the Municipal and Regional Employees ' 
Union concurs with this recommendation. 


Cont ' d , 
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Board of Administration, February 19, 1971 ....(REGULAR PERSONNEL - 2 
Clause No. 1 (Cont'd.) 

The recurring annual cost of this proposal at 1971 rates 
(first half) and including fringe benefits, calculated at 
the fifth step of the salary range will be approximately 
$5,954. The Comptroller of Accounts advises that the 
additional funds for 1971, estimated at $5,350, will be 
provided by an adjustment of the 1971 Departmental salary 
appropriation during budget review." 

SUMMARY 


Present Proposed Effective 

Incumbent Classification Classification Date 


Temp, filled Clerk II (Temporary) Clerk II (Permanent) When 

P.G. 12 ($443-527)* P.G. 12 ($443-527)* adopted 

* 1971 Rates - 1st half 

Your Board RECOMMENDS that the foregoing recommendations of 
the Director of Finance, Co-ordinator of Data Processing and Systems 
and the Director of Personnel Services be adopted. 

****** 


FOR ADOPTION SEE PAGE(S) ) J i 



BOARD OF ADMINISTRATION 


PERSONNEL MATTERS 


SUPPLEMENTARY REPORT 


FEBRUARY 26, 


1971 


1. 


"Diagnosis and Management of Family Problems" 
Attendance - Five Employees, Health Department. 


The Director of Personnel Services reports as follows: 


"The Continuing Education section of the Health Sciences 
Department of the University of British Columbia is spon- 
soring the above course on Wednesday, March 10th, Thursday, 
March 11th and Friday, March 12th, 1971. The purpose of 
the course is to provide an opportunity for physicians and 
allied health professionals to participate in a practical 
demonstration of modern methods of human communications. 
Presentations and interactions will focus on family inter- 
actions and their relationship to illness and health. 

As the subject matter being discussed is very relevant to 
the work being carried out by individuals in the Health 
Department, the City Medical Health Officer requests 
approval for the attendance of the following employees: 

Miss K. Takahashi, Public Health Nurse I 

Miss E. Davies, Public Health Nurse I 

Miss J. Cooley, Public Health Nurse I 

Miss E. Ward, Public Health Nurse I 

Dr. M.C. Goldberg, Medical Health Officer II 

The total cost to the City would be $220.00 (Public Health 
Nurses each $40 and Physician is $60) and 15 days (3 days 
X 5) leave of absence with pay. The Comptroller of Accounts 
advises that this amount would be available from Appropriation 
7090/933 - Administrative and Technical Courses - all 
Departments . 

As this request of the City Medical Health Officer is in 
accordance with the basic requirements of Personnel 
Regulation 248, I recommend approval." 

Your Board RECOMMENDS that the foregoing recommendation 
of the Director of Personnel Services be adopted. 


* * * 


* * * * 


FOR ADOPTION SEE PAGE(S) 1 1 1 
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BOARD OF ADMINISTRATION 

PROPERTY MATTERS 
FEBRUARY 26, 1 971 

RECOMMENDATION 

1 . N/E Corner 3rd. Avenue and Granville Street 
Rental Review 


The Supervisor of Property and Insurance repoi'ts as follows: 

"This site (Lots 21-21+, Block 230, D.L. !j2o ) 
was acquired in 1930 in connection with the 
Granville Street Bridge right-of-way. The 
subject lots are situated under the Fir 
Street ramp and are leased subject to the 
City retaining the right at all times to 
enter upon the land for the purpose of 
maintenance and repair to the bridge 
structure . 

The site is leased to Marine Estates Limited. 
The term of the lease is for a period of 20 
years from February 1st, 1956 and subject to 
5-year review periods . The present rental 
is $600.00 per annum, plus an amount equal to 
taxes . 

In accordance with the terms of the lease, the 
rental has been reviewed and based on the 
increased value of lands in the area, it is 
recommended that the rent be increased to 
$2,000.00 per annum, plus an amount equal to 
taxes. The lessee has agreed to pay the 
increase . 

RECOMMENDED that the rental of Lots 21 -2i|, Block 230, 
D.L. 526 be increased to $2,000.00 per annum, plus 
taxes, commencing February 1st, 1971 for the final 
5 years remaining of the lease." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor 
of Property and Insurance be adopted. 


FOR ADOPTION SEE PAGE(S) Hi 


13 


REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL ON HEALTH AND WELFARE 

FEBRUARY 18, 1971 

A meeting of the Standing Conmittee of Council on Health 
and Welfare was held in the No. 1 Committee Room, City Hall, on 
Thursday, February 18, 1971, at approximately 9:30 a.m. The 
following Members were present: 

PRESENT: Alderman Linnell (Chairman) 

Aldermen Adams, Bird, Broome, Phillips, 
Rankin, Sweeney and Wilson. 

ABSENT: His Worship the Mayor (Civic Business) 
Alderman Calder 
Alderman Hardwick 

CLERK TO 

THE COMMITTEE: D. Scott 


The Minutes of the meeting held November 26, 1970, were 

adopted . 

PART I 

The following recommendations of the Committee are submitted 
to Council for consideration: 

RE COMMENDAT I ONS 

1 . Purchase of Outside Services 

When considering a report of the Board of Administration 
(Social Service and Health matters) dated October 2, 1970, Council 
on October 6, 1970, passed the following Motion: 

"THAT the report of the Board of Administration (Social 
Service and Health matters) dated October 2, 1970, be 
adopted and the Director of Social Planning/Community 
Development be requested to present a detailed report 
on this matter at an early meeting of the Standing 
Committee on Health and Welfare." 

The Board of Administration under date of February 15, 1971, 
submitted an information report of the Director of Social Planning/ 
Community Development wherein Mr. Egan outlined the manner in which 
the $20,500 appropriated by Council for the purchase of outside 
services had been expended. Expenditures for these services for 
1970 fell into the following six categories and Mr. Egan gave a 
brief explanation of each, advising that most of the services and 
expenditures are related to on-going programs sponsored by the 
Department of Social Planning/Community Development. 


Cont'd. 
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STANDING COMMITTEE OF COUNCIL ON HEALTH AND WELFARE 2 

FEBRUARY 18, 1971 

Clause No. 1 (Cont'd.) 

(1) Youth Services $ 7,300 

(2) Information Centres 5,440 

(3) Skid Road Surveys 3,035 

(4) Fraserview Killarney Area Council programs 
and for counselling services provided by 

the Y.W.C.A. 1,670 

(5) Research 1,640 

(6) False Creek Concerts and English Bay 

Demonstration Controls 1,415 


TOTAL: $20,500 


Attached to the Board of Administration report dated 
February 15, 1971, re Purchase of Outside Services, was a list of 
thirteen projects currently active in the Department, and Mr. Egan 
elaborated on them for the information of the Committee. 

(1) Spring Street Project Delinquents and School Dropouts 

(2) West End Social Development Program Dr. Collier's Report and 

Departmental Report 

(3) Skid Road Survey 

(4) Social Planning to Freeway Consultants 

(5) Transient Youth Policy Proposals 

(6) Strathcona Working Committee 

(7) Two Social Services Delivery System Models 

(8) Annual Grant Requests and Canada Assistance Plan Sharing 

(9) Omnibus Review of Department of Social Planning/Community 

Development, Joint Technical Committee and Social Development 
Committee 

(10) Community Services Centre (Britannia) 

(11) Information Centres Study 

(12) Vancouver Regional Simulation Model Study 

(13) Organization Plan for Housing Social Service, Health, Probation 

and Social Planning/Community Development. 

Members of the Committee raised the matter of displacement 
of people by redevelopment and the re-housing or re-location of these 
persons. Mr. Egan advised that his Department has done some research 
on this matter and about 1,000 persons are displaced annually by 
redevelopment. Mr. Egan stated that Council's policy at present is 
that displaced persons are given priority in re-locating in public 
housing projects, however, public housing accommodates very few of 
these persons. Only about fifty new occupancies are available 
annually according to the B.C. Housing Management Commission statisti 

When discussing the Community Services Centre (Britannia) , 
the Committee was of the opinion that an endeavour should be made to 
speed up the building of this complex and that it would be desirable 
to have "target dates" on the various stages of the development. 


Cont'd. 



STANDING COMMITTEE OF COUNCIL ON HEALTH AND WELFARE 3 

FEBRUARY 18, 1971 

Clause No. 1 (Cont'd.) 

After considerable discussion, it was 

RECOMMENDED (a) The report of the Board of Administration dated 

February 15, 1971, re Purchase of Outside Services, 
be received. 

(b) The Director of Social Planning/Community Development 
be requested to prepare a report for Council on 

(i) how many persons are displaced annually by 
redevelopment , 

(ii) what provisions are presently made for their 
re-location , 

(iii) what further, if anything, can the City be 
doing to alleviate this housing problem. 

(c) The Board of Administration, in consultation with 
the Director of Planning and Civic Development and 
the Director of Social Planning/Community Development, 
report to Council on the implementation of the 
Britannia complex; the report to include "target 
dates" on the various stages of the development. 


2 . Social Development Committee 

It was noted that Council on February 16, 1971, deferred 
for the time being the re-appointment of the Social Development 
Coiranittee . Your Standing Committee was of the opinion that it is 
desirable that reports come directly to the Health and Welfare 
Committee in order that Council may be more fully informed on the 
functions of the Department of Social Planning/Community Development. 
It was, therefore, 

RECOMMENDED that the Social Development Committee be not re-appointed. 


PART II 

The following matters are submitted for the information of 

Council : 
INFORMATION 

3 . 1971 Program for the Department 

of Social Planning/Community Development 

The Director of Social Planning/Community Development 
reported orally on the 1971 Program for the Department of Social 
Planning/Community Development. He advised that the list of thir- 
teen projects, attached to the Board of Administration report 
entitled Purchase of Outside Services, dated February 15, 1971, 
represents programs carried over from 1970, some of which will be 
terminated in 1971 and others will be expanded. He stated that the 
cost of the 1971 projects might exceed the amount given by Council 
for 1970, however, the Federal Government has agreed to share 30% 
of the cost of the total Program of the Department. 


Cont'd. 
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STANDING COMMITTEE OF COUNCIL ON HEALTH AND WELFARE 4 

FEBRUARY 18, 1971 

Clause No. 3 (Cont'd.) 

It was 

RESOLVED that the oral report with respect to the 1971 Program for 
the Department of Social Planning/Community Development be received. 

4. Re-Organization Social Service 
Department 

The Chairman welcomed Mr. Walter Boyd, who recently assumed 
his duties as Director of Welfare Services, and advised the Committee 
that as Mr. Boyd has started to re-organize the Social Service Depart- 
ment, she felt it was a good opportunity for him to advise the Committee 
of the proposed changes. 

Mr. Boyd advised that he had visited all of the Units and was 
very impressed with the calibre of staff, however, he said that there 
were some management problems . He stated that he was endeavouring 
to make use of the resources of the Department and he did not anti- 
cipate a need for additional staff at the present time. He further 
stated that Mr. Harcourt McLean had been appointed as Assistant 
Director of the Financial and Administrative Division and Mr. Colcleugh 
was acting as Assistant Director of the Social Service Division until 
the new appointment is made. 

With the use of charts, Mr. Boyd explained the proposed 
re-organization . 

Under the Financial Aid Section, Mr. Boyd reviewed the field 
operations, division of service, facilities and Taylor Manor. He 
stated that, in keeping with Council's recommendation, granting of 
financial aid is being separated from other activities of the Depart- 
ment and advised that, because of the major changes proposed, it would 
be necessary to introduce a fairly intensive program for the Financial 
Workers. He hoped to have the Financial Aid Section operating soon. 

Council, on August 4, 1970, adopted a recommendation of the 
Health and Welfare Committee dated July 30th, which recommended that 
the following resolution of Council dated May 26, 1970, be tabled 
until the appointment of the Administrator of the Social Service 
Department : 

"THAT the work of social services be concentrated on those 
persons on social allowances who are most likely to become 
independent because of rehabilitation efforts." 

Mr. Boyd then explained the proposed function of the Social 
Service Division, which will be putting miajor emphasis on the rehabili- 
tation of recipients to full or partial financial independence. 

It was noted that emergency aid is given to Canadians, 
immigrants and aliens. The Director of Welfare Services was requested 
to report back on what aid, if any, is given to Canadians requiring 
food and shelter when in the United States. 


Cont ' d . 
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STANDING COMMITTEE OF COUNCIL ON HEALTH AND WELFARE 5 

FEBRUARY 18, 1971 

Clause No. 4 (Cont'd.) 

As Council is deeply concerned about the rising cost of 
welfare and the functions of the Social Service Department, it was 
agreed that the Director of Welfare Services would report at regular 
intervals to the Committee. 

After considerable discussion, it was 

RESOLVED that the oral report presented by Mr. Boyd be received and 
he be thanked for his comprehensive presentation. 


The meeting adjourned at approximately 11:45 a.m. 


******* 


FOR ADOPTION SEE PAGE(S) J 1 :7. 


STANDING COMMITTEE OF COUNCIL 


ON TRANSPORTATION 


FEBRUARY 25, 19 71 


A meeting of the Standing Committee of Council on Transportation 
was held in the No. 1 Committee Room on Thursday, February 25th, 
1971, at 11:45 a.m. 

PRESENT : Alderman Wilson, Chairman 

Aldermen Adams, Bird, Hardwick, 
Linnell, Rankin and 
Sweeney 

ABSENT: His Worship the Mayor (Civic Business) 

Aldermen Broome, Calder and 
Phillips 

CLERK: M. James 


The Minutes of the December 17th, 1970 and February 11th, 1971, 
were adopted. 

PART I 

The following recommendation of the Committee is submitted to 
Council for consideration: 

RECOMMENDATION 

1 . Second Crossing First Narrows 

At the last meeting of the Committee, the following motion was 
tabled: 

"THAT the Chairman appoint a Sub-Committee of the 
Transportation Committee to meet with the various 
interested parties to work out the steps required 
toward implementation of the Second Crossing System." 

The motion was tabled pending the submission by the Board of 
Administration to Council suggested terms of reference for the 
Committee contemplated by the tabled motion. 

At the February 16th meeting of Council, the Board of Administration 
under date of February 12, 1971, reported on terms of reference. 
Council on February 16th, considered the report and the following 
is an extract from the minutes of Council showing Council's action 
on the Board of Administration report: 

"Pursuant to Council's instructions, in adopting the report 
of the Standing Committee on Transportation dated February 

11, 1971, the Board of Administration, under date of February 

12, 1971, reported with recommendations in respect of 

Terms of Reference for the sub-committee of the Transportation 
Committee in regard to the proposed second crossing of the 
First Narrows system. After due consideration it was. 
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Clause 1 cont' d 

MOVED by Alderman Bird, 

THAT initially the terms of reference for the Sub- 
Committee be to seek the concurrence of the North Shore 
municipalities with the following procedures, and then to: 

(a) seek a meeting with the Minister of Finance and the 
Minister of Highways, together with the North Shore 
municipalities, to discuss the financing formula 
proposed by the consultants in Table 9.01 of the Burrard 
Inlet Crossing Report; 

(b) advise the Provincial Government that the City will 
undertake to provide funds by a money by-law to the 
electors, or other appropriate means for the distributor 
functions of the approaches in the City in accordance 
with the consultants' recommendations, subject, however, 
to such distributors being constructed, where practicable 
at a time or times to suit the City's priorities, and 
subject also to the necessary agreement of all four 
affected municipalities to meet their share of the 

costs ; 

(c) request the Provincial Government to make available 
the necessary funds immediately and purchase property 
as and when required to protect the alignment of the 
approach routes to the Crossing; 

FURTHER THAT the more extensive terms of reference 
required by the tabled resolution of the Standing Committee 
on Transportation of February 11, 1971, be the subject of 
a further Board of Administration report to Council after 
consultation with Swan Wooster-CBA, officials of the Greater 
Vancouver Regional District, the Canadian Pacific Railway, 
Federal officials and City officials. 

- CARRIED 

At this meeting of the Transportation Committee the tabled motion 
was raised and after discussion the Committee 

RECOMMENDS that the subject matter of the Board of Administration 
report dated February 12th, "Terms of Reference, Brockton Point 
Corssing Sub-Committee", and the tabled motion now before this 
Committee as quoted above, be resubmitted to next meeting of Council 
for its consideration. 

For the information of members of Council, a copy of the Board of 
Administration report of February 12th, referred to above is attached. 


The meeting then adjourned at approximately 12:00 noon. 


******* 
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CITY OF VANCOUVER 

REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, March 9, 1971, in the Council Chamber, at 
approximately 9:30 A.M. 

PRESIDING OFFICER 

MOVED by Aid. Phillips, 
SECONDED by Aid, Broome, 

THAT Alderman Adams be appointed Presiding Officer during 
the absence of His Worship the Mayor and Deputy Mayor Alderman 
Calder, both on Civic business. 

- CARRIED 

PRESENT: Presiding Officer Alderman Adams 

Aldermen Bird, Broome, Hardwick, Phillips, 
Rankin, Sweeney and Wilson 

ABSENT: His Worship the Mayor (Civic Business) 
Alderman Calder (Civic Business) 
Alderman Linnell (Leave of Absence) 

CLERK TO THE COUNCIL : R. Thompson 

PRAYER The proceedings in the Council Chamber were opened 
with prayer, 

ACKNOWLEDGMENT 

The Presiding Officer, Alderman Adams, acknowledged the 
presence in the Council Chamber of students from Vancouver City 
College, under the direction of Miss Aspinall. 

'IN CAMERA ' MEETING 

After considering the items for the 'In Camera' meeting, a 
motion by Alderman Broome that the proposed items be not held 
'In Camera' was lost. 

ADOPTION OF MINUTES 

MOVED by Aid. Bird, 
SECONDED by Aid. Rankin, 

THAT the Minutes of the Regular Council meeting (including 
'In Camera'), dated March 2, 1971, be adopted. 

- CARRIED 

COMMUNICATIONS OR PETITIONS 

1 . Recommendation to Revoke License 

The Council was of the view that the 'In Camera' item 
respecting a recommendation from the License Inspector to revoke 
a particular license could at this stage be dealt with in open 
meeting since only the matter of arrangements for a hearing was 
involved . 

MOVED by Aid, Phillips, 
SECONDED by Aid. Rankin, 

THAT the License Inspector's recommendation in regard to a 
particular license be deferred lor consideration when a suitable 
hearing, 'In Camera', can bo arranged by the City Clerk and in 
the meantime the licensee bo invited to appear at such hearing to 
show cause why his license should not bo revoked. 


- CARRIED 
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COMMITTEE OF THE WHOLE 

MOVED by Aid. Broome, 
SECONDED by Aid. Bird, 

THAT this Council resolve itself into Committee of the Whole, 
the Presiding Officer Alderman Adams, in the Chair. 

- CARRIED 

REPORT REFERENCE 

Assistant City Engineer Road Standards: N/W Marine 

Traffic and Transportation Drive and Point Grey Road 


Before the Report Reference was heard it was, 

MOVED by Aid. Phillips, 

THAT the Agenda be varied and the motion to consider the 
City Engineer's report on Point Grey Road width at an evening 
meeting and delegations heard, be considered at this time. 

- LOST 

After hearing the Report Reference it was, 

MOVED by Aid. Rankin, 

THAT further action on this whole matter be deferred until 
the Council hears delegations. 

- CARRIED 


UNFINISHED BUSINESS 

It was agreed to defer the following matters pending the 
hearing of delegations later this day: 

(a) Closing Hours for Billiard Halls 
and Bowling Alleys 

(b) Parking: 2500 Williams Street 

(c) Sale of City-owned Lot 8 

S/S 800 block East Hastings Street 


COMMUNICATIONS OR PETITIONS (cont'd ) 

2. Consent for Incorporation of Name 

The Vancouver Community Legal Services Society 

A communication was received from Farris and Company, under 
date of February 23, 1971, requesting the Council give its consent 
to the application for incorporation of a society to be known as 
'The Vancouver Community Legal Services Society'. 

MOVED by Aid. Broome, 

THAT this request be approved. 


- CARRIED 
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COMMUNICATIONS OR PETITIONS (cont'd ) 

3. Single Transients: 
Policy Proposals 

Advice was received from the Board of Administration, under 
date of March 8, 1971, that a report on Single Transients has 
not been completed in time to present to this meeting but the 
Council may wish to receive it as soon as completed. It was 
advised the report may be available by the next Council meeting. 


MOVED by Aid, Broome, 

THAT this information be received, 

- CARRIED 

4, Delegation Request re Rental Increases 

by Wall and Redekop (Vancouver Tenants Council ) 

The Council considered a request from the Vancouver Tenants 
Council that a delegation be received in connection with apartment 
rental increases by the firm of Wall and Redekop, 

MOVED by Aid, Rankin, 

THAT the delegation be heard as requested, 

- CARRIED 

BOARD OF ADMINISTRATION AND OTHER REPORTS 

A . General Report, March 5, 1971 

Works and Utility Matters 

Request to Sing Religious Songs on 
City Street Allowance (Clause 4) 

MOVED by Aid, Broome, 

THAT, after considering the report from the Board of Admin- 
istration of March 5, 1971, permission be granted to the Boundary 
Road Tabernacle to sing religious songs on the S/S of Georgia 
Street, east of Granville Street, on Saturday afternoons between 
the hours of 2:00 p,m, to 5:00 p,m. for a trial period of one 
month commencing on Saturday, April 3, 1971, on the understanding 
the permission covers not more than six people in this activity. 

- CARRIED 

(Alderman Adams is recorded as voting in the negative) 

Balance of Works and Utility Matters 

MOVED by Aid, Broome, 

THAT Clauses 1, 2 and 3 of the report of the Board of Adminis- 
tration (Works and Utility matters), dated March 5, 1971, be 
adopted , 

- CARRIED 

Building and Planning Matters 

Britannia Community Services Centre (Clause 4 ) 

MOVED by Aid, Phillips, 

THAT this clause be received for information and the Director 
of Planning and Civic Development be requested to convene a meeting 
of the Planning Advisory Committee at the earliest possible date. 


- CAHRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Balance of Building and Planning Matters 

MOVED by Aid, Broome, 

THAT Clauses 1, 2 and 3 of the report of the Board of Adminis- 
tration (Building and Planning matters), dated March 5, 1971, be 
adopted . 

- CARRIED 

Licenses and Claims Matters 

Tradesmen Licenses 

MOVED by Aid. Bird, 

THAT the report of the Board of Administration (Licenses and 
Claims matters), dated March 5, 1971, be adopted, 

- CARRIED 

Finance Matters 

Ambulance Service Contract (Clause 4) 

The Board of Administration submitted a report of the Director 
of Finance setting out details in respect of the Ambulance Service 
Contract to expire March 31, 1971, and presently with Metropolitan 
Ambulance Services Limited. Details of the rate structure as 
authorized by the present agreement are set out. The following 
is extracted from the report; 

"The next contract renewal will require recognition of 
cost increases and as a result the annual deficit can be 
expected to increase well beyond $190,000 if the same rate 
structure is to continue. 

(a) Does Council wish to authorize an exchange of letters 
between the City and the Metropolitan Ambulance Services 
Limited to continue the ambulance service on an interim 
basis on the terms of the present contract, on the 
understanding that the subsidy will be adjusted from 
April 1, 1971, as necessary, and negotiations for a new 
contract will commence as soon as the Company is able 

to project its costs? 

(b) Does Council, in view of increased costs, wish to make 
any increases in the ambulance service rate structure?" 

MOVED by Aid, Phillips, 

THAT proposal (a) set out in the above extract be approved; 

FURTHER THAT an Ambulance Committee be re- appointed to 
consider the whole matter and item (b) of the extract noted above 
be referred to that Committee. 

- CARRIED 

Capital Expenditures re Certain 
P.N.E. Improvements (Clause 5) 

The Board of Administration submitted a report of the Director 
of Finance requesting the Council consider certain Pacific 
National Exhibition capital improvements in an amount of $110,250, 
as referred to in the Pacific National Exhibition communication 
dated February 24, 1971. 

MOVED by Aid. Bird, 

THAT these capital expenditures be approved, 

- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Finance Matters (cont'd ) 

1971 Charter Amendments (Clause 7 ) 

It was noted that part (b) of this clause was incorrectly 
written and therefore it is re-stated as follows: 

"The sections proposing to broaden the base for investment 
of other than sinking funds and debenture funds from 
securities guaranteed by the Province of British Columbia 
to any Province of Canada have been deleted," 

Balance of Finance Matters 

MOVED by Aid, Hardwick, 

THAT, in respect of the report of the Board of Administration 
(Finance matters), dated March 5, 1971, Clauses 1 to 3 inclusive 
be adopted and Clauses 6 and 7 received for information, as 
corrected . 

- CARRIED 


The Council (in Committee) recessed at approximately 10:45 A,M. 
to reconvene 'In Camera' in the Mayor's Office, following which 
the Council (in Committee) reconvened in open session at approxi- 
mately 11:30 A.M., with the same personnel present. 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

B. Property Matters 

In considering the report of the Board of Administration 
(Property matters), dated March 5, 1971, it was noted clerical 
errors occurred in respect of Clauses 2 and 4, The clerical 
errors are noted as follows: 

Leases: Dick Building 1490 Granville Street changed 

to read 1490 West Broadway 

Knight Street Widening Figure re relocation of sign 

and alterations to aluminum 
awnings, etc., changed from 
$5,050.00 to read $1,050.00. 

S /W corner Cassiar and McGill Streets 
Vesting Order - Urban Renewal Project #6 
(Clause 1) 


The Board of Administration submitted a report of the 
Supervisor of Property and Insurance regarding application to 
the Court for a Vesting Order in respect of property at the S/W 
corner of Cassiar and McGill Streets, 

MOVED by Aid, Rankin, 

THAT a letter be forwarded to the solicitor for the owners 
of the property in question, copy to the owners, enclosing a 
copy of this clause of the Board of Administration report of 
March 5, 1971, with the advice that after one week's time, the 
City will be applying for a vesting order. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
Property Matters (cont'd) 

Lease of Property bounded by Campbell Avenue, 

Raymur Avenue and Venables Street: 

School Board (Clause 6) 


The Board of Administration submitted a report of the 
Supervisor of Property and Insurance from which the following 
is extracted: 

"The Board of School Trustees of School District No. 39 
(Vancouver) have requested by letter dated December 18 
1970 that their lease of the portion of property bounded 
by Campbell and Raymur Avenues and Venables Street; 
portion of Lots 1-5, Block 97 and Lots 9-12, Block 98, 
D.L. 181/196; and portion of Parcel 1, D.L. 2037 and 
unopened portion of Venables Street, be extended for a 
further 15-year period at a nominal rental of $1.00 
per year subject to one year's cancellation if the land is 
required for civic purposes. In addition they have re- 
quested the site size be increased from 15,190 sq.ft. to 
some 39,345 sq.ft. The requested lease area now comprises 
the East 295' except the East 80' of the block bounded by 
Union St., Campbell and Raymur Avenues and the Prior-Venabl es 
Connector and includes a portion of Venables St. which the 
City Engineer has agreed may be used for school playground 
area . " 

The School Board's request for a further extension of lease 
is necessitated by the time required before the elementary school 
in the Britannia complex will be completed. It is stated the 
Director of Planning and Civic Development recommends the lands 
continue to be leased to the School Board on an interim basis 
and that the School Board does not wish to buy the lands because 
of the unsuitable location for school purposes. The following 
also is extracted from the report: 

"In view of the foregoing. Council may wish to give consider- 
ation to : 

1 . A term lease on the basis of fair market rental . 

2. Granting a maximum 2-year lease on either a nominal 
basis or fair market rental . 

The School Board being informed that no further lease 
extension be granted on these lands subsequent to any 
current extention." 

MOVED by Aid. Broome, 

THAT a maximum 2-year lease be granted on a fair market 
rental basis. 

(amended) 

MOVED by Aid. Rankin, in Amendment, 

THAT the words 'on a fair market rental basis' be deleted 
from the main motion and the following substituted therefor: 

'on a nominal basis' 

- CARRIED 

The motion as amended, and reading as follows, was put and 
carried : 

'THAT a maximum 2-year lease be granted on a nominal 
basis ' . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


Balance oi' Property Matters 

MOVED by Aid. Hardwick, 

THAT Clauses 2 to 5 inclusive and 7 to 9 inclusive of the 
report oi the Board of Administration (Property matters), dated 
March 5, 1971, bo adopted, as corrected. 

- CARRIED 


C. Park Board Submission re 

Twin Bridge at First Narrows 


Tlie Board of Administration, under date of March 4, 1971, 
submitted a report by the City Kngincyor on a Park Board proposal 
in respect of a twin bricigo at the First Narrows. 

MOVED by Aid. Broome, 

THAT the report of the Board of Administration and City 
Engineer be received for information. 

- CARRIED 


D. Student Parking: 
Langara College 

The Board of Administration, under elate of March 4, 1971, 
submitted a detailed report by tlie City Engineer reviewing the 
student parking problem at Langara College and the matter of 
sharing of maintenance costs, as reviewed by a Special Committee 
of Council . 


The following is recommended : 


"(1) That the City Council agree to a sharing of the mainten- 
ance costs for the Vancouver City College parking area 
on a 50-50 basis on the understanding that School Board 
and City Officials will review the costs each year prior 
to consideration of the Budget. 

(2) That provision be made in the 1971 Budget for the City's 
share of the normal recurring costs for this year, 
estimated to be $1600 (i.e. one-half of $3200). 

(3) That the supervision for the parking area be provided 
through the Social Service Department's Opportunities 
Incentive Program." 

MOVED by Aid. Rankin, 

THAT the foregoing recommendations be approved. 

- CARRIED 


E. Control of Discharge of Oily Wastes: 
Myer Franks Limited 


The Board of Administration, under date of March 5. 1971, 
submitted an information report in regard to the control of 
discharge of oily wastes from the Myer Franks Limited operation 
at 1100 Grant Street. The following is extracted therefrom: 

"Mr. Applebaum subsequently delivered a letter to the City 
Engineering Department dated March 4, 1971, wherein he 
authorized us to advise Council that he will: 


(a) Discontinue that portion of his business which has 
resulted in an effluent unacceptable to the City and 
higher authorities by June 1st, 1971 and remove the 
equipment used in this process as soon as practical 
thereafter. He will be continuing the chaining of drums, 
but not the complete reconditioning process. At present 
the use of water has been cut drastically and after 
June 1st even less will be used. 


cont 'd 


1 1- I. 

Regular Council, March 9, 1971 8 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Control of Discharge oT Oily Wastes: 
Myer Franks Limited (cont 'd) 


(b) Retain the 'open drum' typo operation. 

(c) Ensure the only discharge from the plant will be clean 
water not containing any contaminants and having a 
temperature not higher than 150 degrees F. 

In view of this commitment the control of discharge of 
oily wastes from Myer Franks Ltd., 1100 Grant Street 
should be satisfactorily resolved. Surveillance of the 
operation, including the the testing of the discharge, 
will continue and City personnel will again review the 
operation after the changes are completed. It is noted 
that the Greater Vancouver Sc^werage District have recently 
amended their regulations, and to avoid any inconsistencies, 
amendments to the City By-law will be presented for Council 
approval in the very near future." 

MOVED by Aid. Hardwick, 

THAT this report be received for information. 

- CARRIED 


The Council (in Committee) recessed at approximately 12:00 noon 
to reconvene at 2:00 P.M. 

The Council, still in Committee of the Whole, reconvened in the 
Council Chamber at approximately 2:00 P.M., Presiding Officer, 
Alderman Adams in the Chair and the following members present: 

PRESENT : Presiding Officer, Alderman Adams 

Aldermen Bird, Broome, Hardwick, Phillips, 
Rankin, Sweeney and Wilson 

ABSENT : His Worship the Mayor (Civic Business) 

Alderman Calder (Civic Business) 
Alderman Linnell (Leave of Absence) 


DELEGATIONS AND UNFINISHED BUSINESS 

1. Closing Hours for Billiard Halls 
and Bowling Alleys 


Pursuant to an enquiry the Board of Administration, under 
date of February 26, 1971, reported in the matter of hours of 
operation in respect of billiard rooms and bowling alleys. The 
restriction of closing hours and restrictions in regard to 
juveniles are referred to. 

Mr. W. Street, on behalf of the Bowling Proprietors' 
Association of B.C., appeared requesting the matter of 
restriction of hours and restrictions applying to .juveniles in 
regard to bowling alleys be referred to the Civic officials for 
further consideration, particularly in respect of removing of 
such restrictions. 

MOVED by Aid. Rankin, 

THAT the closing hours for billiard rooms be extended to 
1:00 a.m. and there be no restrictions with regard to juveniles; 

FURTHER THAT the matter of removing any restrictions 
regarding closing hours for bowling alleys and restrictions in 
regard to juveniles be referred to the Board of Administration 
for report. 

- CARRIED 
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DELEGATIONS AND UNFINISHED BUSINESS (cont'd) 

2 . Parking: 2500 Williams Street 

On February 19, 1971, the Board of Administration reported 
on a request from Mrs. C. Agosti that the 24' landscaped setback 
adjacent to Kamloops Street and part of the Safeway Stores 
property be reduced from 24' to 11'. In this way additional 
parking would be provided for the store and the complainants 
expect this action will reduce the general disturbance by children 
playing on this landscaped setback. In the Board of Administration 
report it is advised that a 24' lantiscaped setback was required 
by the City both on Williams Street and Kamloops Street in 
respect of the Safeway property, however, the Board of Variance 
subsequently did reduce the Williams Street setback to 11 feet. 

Mr, and Mrs. Agosti addressed the Council in support of 
their request. 

MOVED by Aid. Wilson, 

THAT the City communicate with Canada Safeway Limited 
with a view to allowing additional parking space and a reduction 
of the 24' setback on Kamloops Stroc^t io 11'; 

FURTHER TIIAT it be suggested to the company that an 
application be made by them to the Board of Variance in accordance 
therewith and the company be asked to carry out the same land- 
scaping on Kamloops Street as is the case on Williams Street in 
respect of the setback areas. 

- CARRIED 

3. Sale of City-owned Lot 8 

S/S 800 block East Hastings Street 

The Council again considered a Bonrd of Administration 
report (Property matters), dated February 19th, regarding the 
application of the Danish Community Centre to purchase Lot 8, 
Block 66, D.L. 181, located on the S/S of Hastings Street 
between Hawks and Campbell Avenues Involvement of the Danish 
Community Centre and Progressive Manufacturing Co. Ltd, in regard 
to the use of Lots 7 and 8 for parking purposes is referred to. 

On March 2nd, when the matter was under review, it was, 

MOVED by Aid , Adams , 

THAT the City offer to lease Lot 8 at a reasonable rental 
to the Progressive Manufacturing Co. Ltd for a period of five 
years, subject to cancellation on reasonable notice if required 
for Civic purposes in the meantime, 

(amended) 

This motion then was tabled for one week to allow the 
Danish Community Centre to appear, the Council having heard a 
representative from the Progressive Manufacturing Co. Ltd. 

Representatives of the Danish Community Centre appeared and 
expressed their need for the purchase of Lot 8 and their 
willingness to sub-lease to the Progressive Manufacturing Co. Ltd, 
for a 5-year period. 

MOVED by Aid, Rankin, 

THAT the words in the motion of Alderman Adams, after the 
words 'Lot 8' be struck and the following substituted therefor: 

'on a joint basis to the Danish Community Centre and 
the Progressive Manufacturing Co. Ltd,, for a 5-year 
period, subject to: 

(a) the hours of use being set in collaboration with 
the 2 parties 

(b) a fixed rental being determined for each party. 


1 f' 1 
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- CARRIED 
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DEI.EGATIONS AND UNFINISHED BUSINESS (cont'd ) 

Sale of City-owned Lot 8 (cont'd ) 

A recorded vote was requested on the motion by Alderman 
Rankin. The record, thorelove, is as I'ollows: 

FOR THE MOTION AGAINST THE MOTION 

Alderman Bird /\lderman Wilson 

Alderman Sweeney Alderman Phillips 

Alderman Hardwick 
Alderman Broome 
Alderman Rankin 
Alderman Adams 

The motion of Alderman Rankin was sliM-lafod carried. 

The motion, as amended, and readiui^ as I'ollows was put and carried 

"THAT the City ofl'er to lease Lot H on a joint basis to the 
Danish Community Centre and the Pfogressive Manufacturing 
Co. Ltd., for a 5-year pt^riod, subject to: 

(a) the hours of use being set in collaboration with 
the 2 parties 

(b) a fixed rental being deteriiiin"d for each party". 


(Alderman Wilson introduced a motion respecting sale 
of this property to the Danish Community Centre 
subject to a satisfactory lease to the Progressive 
Manufacturing Co. Ltd. for a 5-year period, however, 
no further action was taken in vic^w of the Council 
resolution on a lease basis ) 


BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

F(i) Road Standards: N/W Marine Drive 
and Point Grey Road 


MOVED by Aid. Hardwick, 

THAT the report of the Board of Administration, dated 
February 8, 1971, regarding road standards, N/W Marine Drive and 

Point Grey Road, be deferred for consideration under 'motions' 

later this day. 

F(ii) MOVED by Aid. Hardwick, 

THAT the communication from the Town Planning Commission 
forwarding resolutions 'that under no circumstances does the 
Commission consider that this roadway should ever be an arterial 
thoroughfare' and 'that the exact alignment of the proposed new 
roadway be decided in conjunction with the Park Board', be received 
for information. 

- CARRIED 

G. Development Permit Application: 
S/E corner 49th and Elliott 

The Board of Administration, under date of March 2, 1971, 
submitted a report of the Director of Planning and Civic Develop- 
ment on a development permit application, on behalf of Bralic- 
Zambine Construction Ltd. to construct a 60 dwelling unit two 
storey apartment building on land to be purchased from the City 
at the S/E corner of 49th Avenue and Elliott Street. Details are 
set out in the report. Mr. W.A Street, solicitor for the 
prospective purchasers, has requested the cellar areas to be used 
for washrooms, recreation, exercise, hobbies, etc. be excluded 
from the permitted floor space ratio. 

cont 'd . . . 


15 

Regular Council, March 9. 1971 11 

BOARD OF ADMINISTRATION AND OTIIKR RKPORTS (cont'd ) 

Development Permit Application: 
49th and Elliott Street (cont'd ) 

The lollowing is extracted Irom the Director ol Planning; and 
Civic Development's report and the recommendation therein endors(;d 
by the Board of Administration: 

"The Director ol Planning- had recommended to the T(H'hnical 
Planning Board approval oi the proposed development including 
exclusion ol the cellar rooms, etc., Irom the floor space 
ratio subject to certain conditions. The Directoi''s 
recommendation had regard to the size and location ol the 
subject site as well as surrounding developments. The collar 
areas add to the ameni ty^ o f the dwelling units but because ot 
their cellar location could not be converted at any time to 
actual dwelling units. 

Compliance with Other Regulations ol the 
RM-1 Multiple Dwelling District Schedule 

Other than lor lloor space ratio the development would 
generally comply with the regulations of the RM-1 Multiple 
Dwelling District Schedule ol the Zoning and Development 
By-law. , 

R ec omm end alio n 

Unless City Council otherwise direct, the Technical Planning 
Board would be prepared to approve Development Permit 
Application #54644 subject t,,o conditions. 

I I'ecommend the concurrence ol City Council With the 
Technical Planning Board 's proposed approval ol Development 
Permit Application #54644."^ 

MOVED by Aid. Hardwick, 

THAT the recommendation ol the Director ol Planning and Civic 
Development be approved. 

- CARRIED 

H. Gastown /Ch ina town Beautif ication 

ill is tor ic Legislation ; 


MOVED by Aid. Hardwick, 

THAT the lollowing recommtnida tions , exti'acted Irom the report 
ol the Director ol Planning and Civic Development contained in the 
l5oard ol Administi'ation report ol March 1, 1971. regarding Gastciwn 
Chinatown Beaut i 1 ica tio)i and historic n^gislation, be approved: 

(carried as amended) * 

"1. Establishment ol a local Historic Ar^a Advisory Boai'd . 
Such a Board would include: 


i) A representative of the Chinatown merchants and 
property owners 

ii) A representative of the Gastown merchants and 
property owners 

iii) A representative of the residents 

iv) A representative of the Conununity Arts Council 


cont ' d 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Gastown/Chinatown Beautif ication 
Historic Legislation (cont'd) 

v) A representative of an appropriate Department of the 
University of British Columbia 

vi) The Director of Planning and Civic Development, chairman 
(alternate - Assistant Director - Special Projects) 

vii) A member of the Architectural Institute of B.C. 

The Board to be serviced by the Director of Planning and 
Civic Development, and would involve other civic depart- 
ments as appropriate. 

2. Authorize the Director of Planning to prepare a draft constitution 
and procedures bylaw governing the conduct and responsibility of 
the Advisory Board. This draft to be considered by the Board for 
approval or amendment as necessary before consideration by City 
Council and by the Province. 

3. Instruct the Director of Planning and Civic Development to prepare 
a brief to the Federal Government seeking matching funds for Gas- 
town and Chinatown. 

4. Instruct the Director of Planning and Civic Development to com- 
plete the drafting of the re zoning bylaw in accordance with the 
objectives for the Historic Area. 

5. Instruct the Director of Planning, as an interim action pending 
completion of rezoning, to review as necessary applications for 
development or demolition and to bring to Council's attention 
any cases where such applications are in conflict with the in- 
tent of the Archaeological and Historic Sites Protection Act." 

(amended) 

*MOVED by Aid. Wilson, in Amendment, 

THAT the following organization be included in the membership 
of the Advisory Board: 

"Vancouver Pioneers' Association" 

- CARRIED 

The motion, as amended, was put and carried. 

I. Report of Standing Committee on Planning and Development 

MOVED by Aid. Bird, 

THAT the report of the Standing Committee on Planning and 
Development, dated February 25, 1971, be adopted. 

- CARRIED 

J. Report of Special Committee re Illegal Suites 

The Special Committee re Illegal Suites - Hardship Cases 
submitted the following report under date of March 3, 19 71: 

"The Committee of Officials has considered the following requests: 
under the policy established by Council concerning Illegal Suites - 
Hardship Cases, and reports as follows: 

(a) The following applications recommended for approval by the 
sub-committee, be approved: 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Report of Special Committee 
re Illegal Suites (cont'd) 


rritnn ^inph Rhuller (owner'), 1166 Basl 5"th Avenue 

i-rank !Vv«;5io (owner), 1"6*; '"nj:t 7fh Avenue 

Mr«;. ;\iris .'or^r (owner), T^O.S I'venf rew ':treet 

^.;o'^l"rev nnr" K i 1 .n 'Vepwell ^owners), 65S l-.ast 57th '\veniie 

Mrs. Cntherine H, Kolterninn (tenant), 1 1 •■ast IQth Avenue 

Alfrer' nnd Almn Libeks (owners), 2027 Hast AAfh Avenue 

John n, MrClure (owner), 257-1 Kitchener Street 

II, Map.TS (tenant), 'A'est 17th \venuc 

John .-inr' Niaria Manoila (.owners), 17-1 l'n<;f -Mth Avenue 

Sipbjorn Nordmo (tenant), 1256 s t 10th \venue 

Mrs, Rvelyn I'ower (owner), ^'131 East ^\<^ Avenue 

John S. Ivedpath (tenant), 11^5 Nanainio street 

John Shukin (tenant), 1805 East 8th Avenue 

Ging Hen 'Vong (owner), 200 Rast 22nd Avenue 

(b) the followinR applications be approved for one year from the date of 
this Resolution: 

Marko Kosir (tenant), 50'1 1 Windsor Street 

'"larlene Nairne (tenant), -156 W;'st 2Ist Avenue 

Swaran ■ inph I'anesar (tenant), 502 R;ist 16th Avenue 

Louis and I-li7abeth Solvom (tenant), J267 Windermere Street 

Jacques Venne (lessee), 866 Bast 20th Avenue 

(,c) the following applications be approved for six montlis from the dat-^ 
of this Resolution: 

Mrs, Prances Sndlowski (.owner), :'5 West 17th Avenue 

(d) the fol lowi np _applicnt ions be not approved: 

Mr. W, Murray (tenant), 1686 Rast .''7th Avenue 
Mitchell Guv Stevenson (tenant), ''57:' Hast ■18th Avenue 

(e) in respect to the above mentioned, the Gitv Fiuildinp Inspector be 
instructed to carry out the policy as adopted by Council on 
December 17, 1Q6?, and as amended by Council on November 10, lOo/i. " 


MOVED by Aid. Broome, 

TIIAT the foregoing report of the Special Committee re Illegal 
Suites - Hardship Cases, dated March 3, 1971, containing Clauses 
(a) to (e) be approved. 

- CARRIED 

K. Report of Official Traffic Commission 
March 1 , 1971 

Suggested Changes to Street 
and Traffic By-law (Clause 2) 

MOVED by Aid. Rankin, 

THAT consideration of this clause of the report of the Official 
Traffic Commission, dated March 1, 1971, be deferred for one week 
to allow the Council an opportunity of considering a copy of a 
letter, to be forwarded by the Engineering Department, to Mr. 
R.W Long who made suggestions to facilitate traffic movement in 
the City. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Report of Official Traffic 
Commission (cont'd) 


MOVED by Aid. Rankin, 

THAT Clauses 1 , 3, 4 and 5 of the report of the Official 
Traffic Commission dated March 1, 1971, be adopted. 

- CARRIED 

L . Interest on Prepayment of Taxes 

MOVED by Aid. Phillips, 

THAT the following report of the Board of Administration 
dated March 4, 1971, be approved: 

(carried) 


' Your Board has received the following report from the Director 
of Finance: 

"Under authority of Section '♦12 of the City Charter Council has the 
power to determine by bylaw the interest rate to be paid on prepayment of 
taxes and also to determine the applicable terms and conditions. 

The applicable bylaw is No. 'tOlS, as amended. When necessary. 
Council, on the advice of the Director of Finance, determines the interest 
rate that shall be paid and passes the necessary amending bylaw. 

On October 27, 1970 Council passed amending Bylaw '♦S I'* changing 
the interest rate payable by the City on prepayment of taxes from 6% to 1%. 
This was considered reasonable in light of prevailing short term interest 
rates. However, the Federal Government has, over the last few months, ^dopted 
policies which have very sharply reduced short term interest rates. In 
October of 1970 the City's current borrowing rate (bank prime rate) was 8| 
and we expected it to drop to As a result of the Banit of Canada's actions 

and general money marltet conditions it is now 6ii and the City can probably borrow 
by promissory note in the money marltet at a rate of 5i%. All of this means that 
our rate of 1% on prepayment of taxes is far too attractive, especially to 
businesses with short term funds to invest. 

We should therefore reduce the interest rate we will pay on prepayment 
of taxes to 5%. This would apply only to prepayments received after Council 
passes the necessary amending bylaw, not to prepayments already received. 

Since this action should be talien before the advantage of the 7^ rate 
registers with the larger businesses, I have talten the liberty of requesting 
the Corporation Counsel to prepare the necessary amending bylaw and it is 
submitted to Council concurrently with this report. 

I therefore recommend 

That Council amend Sec. k of Bylaw '♦018 as amended, thereby setting 
the rate of interest payable by the City on prepayment of taxes received 
subsequent to passing of th« amending bylaw, at 5%." 

1 

Your Board recommends that the above recommendation of the Director 
of Finance be adopted. ' 


- CARRIED 
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COMMITTEE OF THE WHOLE 

MOVED by Aid. Sweeney, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Phill-ips, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

BY-LAWS 

1. BY-LAW TO AMEND BY-LAW No. 4188 BEING 
THE ZONING AND DEVELOPMENT FEE BY-LAW 

MOVED by Aid, Phillips, 
SECONDED by Aid. Hardwick, 

THAT leave be given to introduce a By-law to amend By-law 
No. 4188, being the Zoning and Development Fee By-law, and the 
By-law be read a first time. 

- CARRIED 

MOVED by Aid. Phillips, 
SECONDED by Aid. Hardwick, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Phillips, 
SECONDED by Aid. Hardwick, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, Presiding Officer, Alderman 
Adams, in the Chair. 

- CARRIED 

MOVED by Aid. Phillips, 

THAT the Committee of the Whole rise and report. ; 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Phillips, 
SECONDED by Aid. Hardwick, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Phillips, . 
SECONDED by Aid. Hardwick, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal. 

- CARRIED 

(The By-law received three readings) 

2. BY-LAW TO AMEND BY-LAW No. 4018 
BEING THE TAX PREPAYMENT BY-LAW 

MOVED by Aid. Broome, 
SECONDED by Aid. Sweeney, 

THAT leave be given to introduce a By-law to amend By-law 
No. 4018, being the Tax Prepayment By-law, and the By-law be 
read a first time. 

- CARRIED 

MOVED by Aid. Broome, 
SECONDED by Aid. Sweeney, 

THAT the By-law be read a second time. 

- CARRIED 


\ 


cont 'd . 
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BY-LAWS (coiit'd ) 

By-law to Amend By-law No, 4018 

being the Tax Prepayment By-law (cont'd) 

MOVED by Aid. Broome, 
SECONDED by Aid. Sweeney, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, Presiding Officer, Alderman 
Adams, in the Chair. ^ 

- CARRIED 

MOVED by Aid. Broome, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Broome, 
SECONDED by Aid. Sweeney, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Broome, 
SECONDED by Aid. Sweeney, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal. 

- CARRIED 

(The By-law received three readings) 


At this point the Council observed a short recess. 


MOTIONS 

1. Allocation of Land for Highway Purposes 
(617 Prior Street and 6975 Knight Street ) 

MOVED by Aid. Bird, 
SECONDED by Aid. Sweeney, 

THAT WHEREAS the registered owners have conveyed to the City 
of Vancouver, for highway purposes, the following described lands: 

1. North 10 feet of Lot 29, Block 101, District Lot 196, 
Group 1, New Westminster District, Plan 196, 

2. East 7 feet of Lot 25, Block 6, District Lot 739, 
Group 1, New Westminster District, Plan 1645 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for highway purposes; 

TH]EREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
highway purposes, and declared to form and constitute portions 
of highway. 

- CARRIED 
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MOTIONS (cont'd ) 

2. Establishment of Land for Highway Purposes 
(N/E corner Chester Street and 37th Avenue 

MOVED by Aid. Bird, 
SECONDED by Aid. Sweeney, 

THAT WHEREAS the City of Vancouver is the registered owner of 
the East 2 feet of Lot 18, Block 4, District Lots- 668 and 670, 
Group One, New Westminster District, Plan 1369; 

AND WHEREAS it is deemed expedient and in the public interest 
to establish the hereinafter described lands for highway purposes; 

BE IT RESOLVED THAT the East 2 feet of Lot 18, Block 4, 
District Lots 668 and 670, Group One, New Westminster District, 
Plan 1369, be, and the same are hereby established for highway 
purposes and declared to form and constitute a portion of highway. 

- CARRIED 

3. Establishment of Land for Highway Purposes 
(N/W corner Sherbrooke Street and 37th Avenue 

MOVED by Aid. Bird, 

SECONDED by Aid, Sweeney, " ' 

THAT WHEREAS the City of Vancouver is the registered owner of 
the West 2 feet of Lot 19, Block 16, District Lots 668 and 670, 
Group One, New Westminster District, Plan 1369; 

AND WHEREAS it is deemed expedient and in the public interest 
to establish the lands hereinafter described for highway purposes; 

THEREFORE BE IT RESOLVED THAT the West 2 feet of Lot 19, 
Block 16, District Lots 668 and 670, Group One, New Westminster 
District, Plan 1369, be, and the same are, hereby established for 
highway purposes and declared to form and constitute a portion of 
highway . , ■ ' 

- CARRIED 

4. Closing Portion of Lane East of 
Granville Street, North of 6th Avenue 

MOVED by Aid. Bird, 
SECONDED by Aid. Sweeney, 

THAT WHEREAS the City of Vancouver is the owner of all the 
streets and lanes lying within the limits of the City of 
Vancouver ; and 

WHEREAS a portion of lane in Block 271, District Lot 526, is 
surplus to the City's highway requirements? and 

WHEREAS Pacific Press Limited, the owner of the lands on both 
sides of the portion of lane to be closed have made application 
to acquire the portion of lane for consolidation with their 
lands; 

BE IT THEREFORE RESOLVED THAT all that portion of lane dedicated 
by the deposit of Plan 590, Block 271, District Lot 526, Group 
1, New Westminster District, Plan 590 described as follows; 

Commencing at" the S.E. corner of Lot 8, said Block 271; 

Thence North following in the westerly limit of said 
i lane, 124 feet; 


cont 'd . 
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MOTIONS (cont 'd) 


Closing Portion of Lane East of 

Granville Street, North of 6th Avenue (cont'd) 

Thence East 20 feet, more or less in a line drawn 
parallel to the production easterly of the southerly ' 
limit of said Lot 8; 

Thence South 124 feet, more or less following in the 
easterly limit of said lane to intersection with the 
said production easterly of the southerly limit of Lot 8; 

Thence West 20 feet, more or less following in the said 
production easterly of the southerly limit of Lot 8, 
to the point of commencement; 

The same as shown outlined red on a plan prepared by 
A. Burhoe, B.C.L.S. dated the 4th day of March, 1971, 
and marginally numbered LF 5642, a print of which is 
hereto attached, be closed, stopped up and conveyed to 
the abutting owner; and 

BE IT FURTHER RESOLVED THAT the said closed lane be 
consolidated with the adjacent lands. 


5. Road Standards: N/W Marine Drive 
and Point Grey Road 


In connection with this matter, Notice was given of thfe 
following motion at the last meeting, as changed this day by 
Council agreement: 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Rankin, 

THAT an evening meeting of Council be planned to consider 
the City Engineer's report on Point Grey Road alignment and to 
hear delegations. 


(Earlier in the prpceedings the Council deferred 
a Board of Administration report dated February 8, 
1971, regarding road standards N/W Marine Drive 
and Point Grey Eoad , for consideration at this time; 
however, since a motion had been passed at the 
commencement of the proceedings this day, "that no 
further action be taken on the matter until delegations 
are heard,' the Council felt the Board of Administratiort 
report had thereby been deferred accordingly) . 


A recorded vote was requested on the motion of Alderman Hardwick 
and Alderman Eankin. The record, therefore, is as follows: 


- CAERIED 


- LOST 


FOR THE MOTION 


AGAINST THE MOTION 


Alderman Rankin 
Alderman Hardwick 
Alderman Phillips 
Alderman Sweeney 


Alderman Adams 
Alderman Broome 
Alderman Bird 
Alderman Wilson 


A tie vote resulted. The motion was declared lost. 


cont 'd 
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MOTIONS (cont'd) 

Road Standards: N/W Marine Drive 
and Point Grey Road (cont'd) 

MOVED by Aid, Broome, 
SECONDED by Aid, Bird, 

THAT a Council meeting be held as early as possible in 
connection with this matter, the date to be determined by His 
Worship the Mayor, it being understood organizations wishing 
to make representations will be permitted to do so and asked to 
furnish a copy of submissions, in writing; 

FURTHER THAT the City Clerk forward to all the delegations 
a copy of the Board of Administration report of February 8, 1971, 
together with the appropriate map. 


- CARRIED 


ENQUIRIES AND OTHER MATTERS 


Alderman Wilson - 
No Parking: Marine 
Drive and Main Street 
(N/E corner) 


advised that at Marine Driye and Main 
Street, 'No Parking' signs have been 
extended and requeste^l a report be 
made to the Official Traffi,p Cpuimiission 
in respect of the parking situation in 
this immediate vicinity, in view of the 
effect on the commercial establishments. 

The Presiding Officer so directed but 
asked Alderman Wilson give further 
details to the Engineering Department, 


referred to a communication from the i 

Cassiar Ratepayers Association re- 
questing the Council's assistance in 
endeavouring to have the grain I 
elevator in the 2700 block Wall Sljreet 
removed in view of its dilapidated 
condition. 

Alderman Hardwick advised that the 
site on which this elevator is located 
is a particularly fine viewpoint and 
therefore would be an asset to thd 
people in the east end if so developed. 
He suggested this aspect be considered. 

Alderman Adams referred these matters to 
the Board of Administration for consider- 
ation and report in due course; 


Alderman Broome - 

Condition of Grain Elevator: 

2700 Block Wall Street 


Alderman Sweeney - referred to telephone service on 

Telephone Service: Council days and asked the City Clerk 

Aldermen's Rooms to arrange to have telephone calls 

to members of Council intercepted 
on Council days and the messages given 
to the members of Council, 


Alderman Adams made reference to difficulties 

Employment and Manpower experienced by a particular service 

station operator in obtaining satis- 
factory interest in a job vacancy. 


r 
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NOTICE OF MOTION 


Alderman Rankin submitted the following Notice of Motion 
which was recognized by the Chair: 

Rental Increases by 
Wall and Redekop 

MOVED by Aid. Rankin, 

THAT WHEREAS, upwards of 1,500 Vancouver citizens, man^ 
of whom are on fixed income, have been served by Wall & Redekop 
Corporation with notices of rent increases in the 8% to 12% range, 
effective April 1st 1971; 

AND WHEREAS, there has been no attempt on the part of the ^ 
Corporation to justify these increases other thari a vague reference 
to increased costs and taxes, 

AND WHEREAS, the tenants concerned wrote the Corporation 
February 23, 1971 asking for a meeting to discuss the matter, but 
^ there has been no reply to this simple request; 

- THEREFORE BE IT RESOLVED that the Vancouver City Council 
i^^truct the Rental Accommodation Grievance Board to publicly 
offer its services as a mediator in the matter in order to bring 
both sides together and effect a reasonable settlement. 


(Notice) 


The Council adjourned at approximately 4:40 P.M. 


*** 


The foregoing are Minutes of the Regular Council meeting 
held on March 9, 1971, and adopted on March 16, 1971, 
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BOARD OF ADMINISTRATION .... (WORKS) ] 

March 5th, 1971 

The following is a report of the Board of Administration: 

WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 


RECOMMENDATIONS 

1. FLAT RATES FOR PROPERTY OWNERS' SHARE 

OF COMPLETED LOCAL IMPROVEMENT PROJECTS 

I 

"Clause 51B of the Local Improvement Procedure By-law provides that, 
by resolution. Council may establish a flat rate per foot frontage with 
respect to any two or more projects of a like nature, based on the average 
cost per foot frontage of such projects as estimated by Council. 

The flat rates shown in the following table are derived from the 
actual cost of the work, together with an allowance for interest over the 
period of construction and other general charges. These rates for the 
property owners' share of the projects, which were completed during 1970, 
have been developed in accordance with the provisions of the Vancouver 
Charter and the Local Improvement Procedure By-law. 

Flat Rates for Property Owners' Share of Local Improvements Completed in 1970 

Projects as identified on the Flat Rates per foot to be applied to 

Assessment Conimissioner' s Schedules the Assessable Property in the Pro.iects 

Court of Schedule Item 

Revision Number Number 

P. C. CONCRETE SIDEWALKS 

Oct. 3, 1968 377 2 $ 5.2A 

June 12, 1969 382 13 5.U 

30 and 31 3.13 (Urban Renewal) 

383 151 and 152 5.02 

153 to 157, 159 to ISA 5M 

July 2A, 1969 384- 3 5.6^ 

Nov. 27, 1969 388 ^ to 6 5.6^ 

7 5.6^ (5' wide) 

5.02 (^' wide) 

June 18, 1970 393 ^ to 7 5M 

8 5.02 
39^ A9, 50, 52 to 55, 

57 to 60, 62 to 67 5.6^ 

56 6.26 


RECOMMENDED that the table of flat rates shown above be approved." 
Your Board RECOMMENDS that the foregoing be approved. 
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2. Closing Portion of the N/S of Charles Street 
West of McLean Drive 


Under date of February 5, 1971, the City Engineer reported 
through the Board of Administration, Works and Utility Report 
on the matter of closing portion of the North Side of Charles 
Street West of McLean Drive, and conveying this 17 ft. strip 
abutting Lot E, Block 39, Subdivision J, D. L. 182 to the 
owner of said lot. 

Council on February 9 adopted the recommendation contained in 
Clause 1, Works and Utility, February 5 (copy attached) which 
established the value of the closed portion of the road at 
$5,409. 

This figure resulted from a typographical error, and should 
have read $5,049 (the value rate of $2.25 x the area of 2,244 
square ft. ) 

Your Board therefore 

RECOMMENDS that the resolution of Council, adopting the recom- 
mendation contained in Clause 1 of the Board of Administration 
Works Report, dated February 5, 1971, be amended by replacing 
the figure $5,409 with the figure $5,049. 


3. Request to Alter University Bus Looping 
on City Streets 


The City Engineer reports as follows: 

"A request to alter the University Bus Looping on City 
streets was made by Mr. P.W. Barchard, General Manager 
of the Transportation Division of B.C. Hydro & Power 
Authority. The alteration only affects the on-street 
looping used by this service to reverse directions at 
its easterly terminus. 

The University Bus Service is an express operation, 
designed to carry students to and from the University. 
The existing bus looping used by this service is from 
Broadway, via Granville Street, 7th Avenue and Hemlock 
Street to Broadway again, with the bus then able to 
make its important pick-up at the transfer point on 
the North-West corner of Broadway and Granville Street. 
However, the Hemlock Street portion of this loop has 
become congested by Southbound traffic in the rush hours. 

The proposed new looping, from Broadway via Fir Street, 
8th Avenue and Granville Street to Westbound on Broadway 
is shorter by three blocks, exposure to rush hour traffic 
is reduced, and pick-ups can still be made at the same 
transfer point. 

The portions of the new looping on Fir, Broadway and 8th 
Avenue, have not previously been used by transit vehicles. 
The pavement and street widths of these streets have been 
examined and found adequate for the purpose, and trial runs 
have established that the new looping will be a practical 
one. 
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(WORKS - 3) 


Clause 3 Continued 

To assist the bus in making its turn from Eastbound on 
Broadway to North on Fir Street, and in addition to 
provide a needed lay point and to facilitate transfers, 
a bus stop is required on the East side of Fir Street 
immediately North of Broadway. This will take up four 
of the ten parking spaces in this block; however, it 
does not appear that any further parking or traffic 
regulations will be necessary. 

Accordingly, it is RECOMMENDED that the present looping 
of the University Bus Service, from Broadway via Gran- 
ville Street, 7th Avenue and Hemlock Street to Broadway, 
be abandoned and that a new on-street loop from East- 
bound on Broadway to North on Fir Street, East on 8th 
Avenue, South on Granville Street to West on Broadway, 
be approved. " 

Your Board 

RECOMMENDS the foregoing report of the Deputy City Engineer 
be adopted. 

(Copies of the communication from B.C. Hydro & Power Authority 
dated December 21, 1970, are circulated for the information of 
Council. ) 


CONSIDERATION ; 

4. Request to Sing Religious Songs 
on City Street Allowance 


The City Engineer reports as follows: 

"On January 20, 1971, we received an undated letter signed 
by Mr. Russell Webb of the Boundary Road Tabernacle, 
requesting permission for himself and up to eleven other 
people to sing religious songs on the South side of Georgia 
Street East of Granville Street. They wish to do this on 
Saturday afternoons between the hours of 2:00 p.m. - 5:00 
p.m. for a trial period of one month commencing Saturday, 
April 3, 1971. Mr. Webb states that although they would 
like permission for a dozen people they would be content 
with permission for five or six people. 

They intend this singing as their contribution to help 
celebrate British Columbia's Centennial Year and say that 
they will attempt to minimize obstruction to pedestrian 
traffic. The pedestrian traffic volumes on the South 
side of Georgia are moderate on Saturdays, and are 
generally lighter than the volumes on the North side. 

Since this application is not felt to be in the category 
of a religious street meeting (for which the City Engineer 
has authority for approval), the matter is referred for 
Council's CONSIDERATION under Section 69 of the Street & 
Traffic By-law No. 2849, which requires that groups con- 
gregating on the street in such a manner as to obstruct 
the free passage of pedestrians must have the written 

permission of Council. 
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Clause 4 Continued 

If Council gives permission for this event it is recommended 
that the number of participants be limited to six. " 

Your Board submits the matter to Council for CONSIDERATION. 


FOR ADOPTION SEE PAGE(S) 
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BUILDING AND PLANNING MATTERS 

RECOMMENDATIONS 

1. Two Temporary Buildings - 
1503 Kingsway 


The City Building Inspector reports as follows: 

"A request has been received from the Four Seasons Leisure World 
Company to erect two temporary display cottages at the above 
location for a limited period of time expiring January 31, 1972. 

The buildings are log cabin type structures supported on wooden 
sills which do not meet the minimum requirements of the Building 
By-law for foundations. However, Section 2.6 of the Building 
By-law gives City Council the power to grant a permit to erect 
temporary structures for any period up to two years. Since the 
applicant is requesting a limited period of less than two years, 
I am prepared to recommend that the structures be permitted on 
this site until January 31, 1972, subject to the following 
conditions : 

(a) The applicant shall deposit with the City a Bond of 
Indemnity satisfactory to the Corporation Counsel, to 
guarantee the demolition of the buildings and the removal 
of all materials from the site by January 31, 1972. 

(b) Sanitary facilities shall be provided in accordance with 
the Medical Health Officer's requirements. 

(c) Due provision shall be made for fire protection to the 
satisfaction cE the Fire Chief." 

Your Board RECOMMENDS that the recommendation of the City Building 
Inspector be adopted. 

2. Adanac, Charles, Boundary, 
Cassiar - Rezoning 

The Director of Planning & Civic Development reports as follows: 

"A letter has been received from the Cassiar Ratepayers' Associ- 
ation signed by Mr. J.T. Cork, President, and Mr. Karl Zuker, 
Secretary. The letter which is attached, requests that no rezoning 
take place as a consequence of the report, dated January 2 7th, 
1971, until after a Public Hearing. 

Council's resolution dealing with the report read as follows: 

'THAT Interim Development Scheme 3 be approved in principle 
and the appropriate officials report further on the 
details of property acquisition, interim site consolidation, 
zoning and interim leasing, and 

FURTHER THAT the Director of Planning be instructed to take 
the necessary action with respect to rezoning of sites 1 and 
2, of Scheme 2, as shown on Planning Department map dated 
November, 19 70, and subsequent to rezoning, the Council 
determine disposition of these two sites.' 

At the present time a report on the rezoning of the industrial 
sites is being prepared and in due course will be submitted to 
Council for consideration at a Public Hearing which it is anti- 
cipated should be within the next six weeks. 


cont ' d. 
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Clause 2 continued 


It is RECOMMENDED that the Cassiar Ratepayers' Association be 
thanked for their letter which should be received and that they 
should be sent a copy of this report, and be notified of the date 
of the Public Hearing when it is set." 

Your Board RECOMMENDS that the recommendation of the Director of 
Planning and Civic Development be adopted. 

3. Proposed Downtown Park - 
Burrard & Melville Streets 

The Director of Planning & Civic Development reports as follows: 

"A letter dated January 27, 1971, addressed to His Worship the 
Mayor and Members of City Council was received from the Chairman 
of the Board of Parks and Public Recreation. 

The letter requests that Alderman Bird be asked to investigate 
a land swap with the Provincial Government and the feasibility 
of an assessment being placed against property owners in the 
area to pay for the proposed park. 

It is my view that detailed negotiations with the Provincial 
Government with respect to their participation in the development 
of the triangle bounded by Dunsmuir-Melville Connector, Burrard 
Street and the centre line of Melville Street can not be carried 
out until negotiations with property owners are completed and the 
actual cost of property acquisition determined. 

When such property acquisitions are completed and further dis- 
cussions take place with the Provincial Government, City officials 
will be reporting on alternate forms of development for the 
triangle and the probable methods of financing development. An 
examination of the suggestion made by the Board of Parks and 
I Public Recreation can be included in such a report. 

RECOMMENDATION 

That the Board of Parks and Public Recreation be thanked for its 
interest and that it be advised that its alternative ideas of 
financing development of the triangle bounded by Dunsmuir-Melville 
Connector, Burrard Street and the centre line of Melville Street 
will be considered by City officials when reporting to Council 
at a later date." 

Your Board RECOMMENDS that the recommendation of the Director of 
Planning and Civic Development be endorsed. 

INFORMATION 

4 . Britannia Community Services Centre 

The Standing Committee of Council on Health and Welfare at its meeting 
on February 18, 1971, passed, among others, the following resolution: 

"(c) The Board of Administration, in consultation with 
the Director of Planning and Civic Development 
and the Director of Social Planning and Community 
Development, report to Council on the implementation 
of the Britannia complex; the report to include 
'target dates' on the various stages of the development." 

The Director of Planning & Civic Development and the Director of Social 
Planning/Community Development report as follows: 
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Clause 4 continued 

"At a meeting on November 20, 1970, the Social Development Committee 
considered the report of the Board of Administration on the admini- 
stration of the Britannia project whereby a Planning Advisory 
Committee comprised of six citizens and four officials would guide 
the architects in preparing schematic plans and estimates. The 
architects would report through the Director of Planning and Civic 
Development to the Social Development Committee who in turn would 
secure the approval of the City Council, Board of Parks and Public 
Recreation and the School Board. 

This arrangment was approved by Council on November 26, 1970, with 
minor modification by the School Board on February 8, 1971, but 
the Park Board has suggested an alternative. It is hoped that the 
Park Board will reconsider this matter at its meeting on March 8th, 
in the light of subsequent discussion. 

Once Park Board agreement has been obtained to the method of 
operation, the Planning Advisory Committee can begin meeting, an 
architect and 'building programme' consultant can be recommended 
to Council, and when an appointment is made the work can be com- 
menced . 

The development of the programme and the preparation of the 
schematic designs and estimates would likely take about eight 
months after appointment of the consultant, and this would include 
listing the particular components in their appropriate order for 
development. Following approval of these schematic plans, estimates 
and order of development by Council and the two Boards concerned, 
architects can be commissioned by Council and the Boards for the 
individual buildings and preparation of the detailed sketch designs 
and working drawings for each unit are likely to take approximately 
six months. Once the schematic design has been approved, property 
purchase can commence in accordance with the approved staging. 
Site acquisition may take some time, particularly if Urban Renewal 
is involved, and may be the key factor in determining the start of 
construction . 

It is not possible to give 'target dates' until the basic admini- 
strative decisions have been made. If the rate of site acquisi- 
tion allows, construction of the first unit could commence within 
about 16 months of approval of the administrative arrangements. 

A decision to go ahead with the Britannia project with or without 
urban renewal assistance was made last year but the Director of 
Planning was requested to continue to seek ways of securing 
urban renewal assistance. By letter of January 29, 1971, Mr. J. 
Everett Brown on behalf of the Provincial Government has indicated 
that they are prepared to give urban renewal assistance for the 
Britannia project but they expect a firm decision from Council by 
April 30th and an undertaking to proceed with the actual work by 
July, 1971. An application for urban renewal assistance is being 
prepared to the extent possible with the resources and information 
available to meet the April 30th deadline. 

Urban Renewal assistance would only be in relation to the acquisition 
of the sites but may make possible the transfer of some funds ear- 
marked for land purchase to the construction of some buildings 
originally intended for later development and for which funds are 
not now available." 

Your Board submits the foregoing report of the Director of Planning & 
Zivic Development and the Director of Social Planning/Community 
Development for the INFORMATION of Council. 


* * * * * 
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LICENSES & CLAIMS MATTERS 


RECOMMENDATION 


1. 


Tradesmen Licenses 


A letter dated February 8, 1971 has been received from 
Mr. V. Faulkes of Modern Decorators expressing concern over 
the number of unlicensed tradesmen, particularly painters, 
operating in Vancouver. 

The Director of Permits & Licenses reports as follows :- 

"One License Inspector works full time on locating un- 
licensed contractors and follows-up on each complaint he 
receives. During 1970 approximately 1,800 contractors 
(all types including 228 painters) who operate from their 
home, were licensed. The revenue from this source was 
slightly in excess of $100,000.00. 

Unlicensed contractors are traced in several ways:- 

(a) all permits are checked by the inspector 

(b) inspections are made at locations where work is 
being carried out under permit to ensure the sub- 
trades are licensed. 

(c) advertisements in newspapers, telephone book and 
directory are checked. 

(d) each complaint is investigated. 

(e) routine patrol of City by inspector. 

The level of enforcement is considered to be adequate and 
any increase would require additional staff and may not be 
justified. Unlicensed painting contractors are probably 
the most difficult to locate because many operate from 
their home and use their private car and they are not 
always visible from the street. 

Mr. Faulkes suggests the following solution :- 

'A contractor must simply have his name and address 
and Business License No. on the side of his truck or 
car for current year. Failure to comply with the 
regulation should have a minimum $100.00 fine. 
Failure to have a current license should result in 
a minimum $200.00 fine.' 

A contractor is not required to have his name etc. on his 
vehicle unless he wishes to park the vehicle in a lane or 
commercial loading zone. The License Bylaw provides for 
a maximum $100.00 fine for operating a business without a 
license. Court action is not normally taken against some- 
one unless they fail to obtain the license when so notified. 
It is doubtful that the maximum fine would be imposed if 
the defendant obtained a license after a charge was laid 
and before the hearing." 

Your Board submits the foregoing report for the information of 
Council and RECOMMENDS that a copy be forwarded to Mr. V. Faulkes. 

(Copies of Mr. Faulkes' letter dated February 8, 1971 are 
circulated for the information of Council) 
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FINANCE MATTERS 

RECOMM ENDATIONS 

1. Sink ing F und a nd Investment Matt er s - J anua ry, 1 971 

The Board considered the following report of the Director of Finance 
respect ing 

(a) Security transactions duri ng the month of January, 1971. 

(b) Summary of Securities held by the General and Capital Accounts 

as at January 31, 1971. 


(a) 

Date Type of Sec urit y 


GENERAL AND CAPITAL ACCOUNT TRANSACTIONS 


Maturity Date Maturity Value 


Bank Deposit Receipts Purchased for Redemption i n January, 


Cost 
1971. ' 


Jan. 11 Bank of Montreal 

14 Bank of Montreal 
\k Bank of Montreal 

15 Bank of Montreal 
18 Bank of Montreal 
18 Bank of Montreal 
25 Bank of Montreal 


Jan. 18/71 

Jan. 15/71 

Jan. 18/71 

Jan. 18/71 

Jan. 27/71 

Jan. 22/71 

Jan. 26/71 


$ 600,546.58 
1 ,000,109.59 
1 ,000,465.75 
500,164.38 

500,662.67 
500,219. 18 
700,076. 17 


$ 600,000.00 
1 ,000,000.00 
1 ,000,000.00 
500,000.00 
500,000.00 
500,000.00 
700,000,00 


Term 
Days 


7 
1 

4 
3 
9 
4 
1 


Yield 

% 


4.75 
4.00 
4.25 


00 
375 
00 
00 


$4,802_,244.32 $4 ,800,000.00 


Bank D eposit Re ceipts Purchas ed for Redemption in February, 1 971 


Jan . 6 

Royal Bank 

of Canada 

Feb. 

15/71 

$ 402,831.78 

$ 400,000.00 

40 

6. 

46 

6 

Royal Bank 

of Canada 

Feb. 

17/71 

402.954.96 

400,000.00 

42 

6. 

42 

7 

Mercant i le 

Bank of Can. 

Feb. 

22/71 

403,150.68 

400,000.00 

46 

6. 

25 

7 

Mercant i le 

Bank of Can. 

Feb. 

24/71 

504,109.59 

500,000.00 

48 

6. 

25 

18 

Mercanti le 

Bank of Can. 

Feb. 

25/71 

503,149.32 

500,000.00 

38 

6. 

05 

21 

Royal Bank 

of Canada 

Feb. 

26/71 

704,315.07 

700,000.00 

36 

6. 

25 

22 

Mercant i le 

Bank of Can. 

Feb. 

25/71 

603,381.37 

600,000.00 

34 

6. 

05 

29 

Mercant i 1 e 

Bank of Can. 

Feb. 

15/71 

2,005,682. 19 

2,000,000. 00^ 

17 

6. 

10 






$5,529,574.96 

$5,500,000.00 





SINKING FUND TRANSACTIONS 


Date Type of S ecuri ty 

Debentures Purchased 


Matur i ty 
Date 


Matur i ty 
Value 


Pr ice 


Cost 


Jan. 5 New Brunswick Elec. 8^% 

(Extendible to Oct. 15/89) Oct. 15/74 $580,000.00 $101,375 $587,975.00 
11 City of Vancouver 5i% Nov. 15 

79/80 4,000.00 79.50 3, 180.00 
11 Gtr. Van. Sewerage £ Mar. 1/74 

Drainage Dist. & 79-80 3,000.00 84.096 


$ 587,000.00 

/ Province of New Brunswick Guaranteed 

****************** 

GENERAL AND CAPITAL ACCOUNTS 


$593,677.90 


Term Yielc 
Yrs/Mos. % 


3/9 8.0i 
8/9 to 
9/10 8.7? 
3/2,8/2 
5 9/2 8.7? 


(b) 


Summary of Securities Held a s at January 31 , 1971 


Short Term 


Type of S ecur i ty 


Bank Deposit Receipts due 1971 
Medium Term 


B.C. Hydro 5 Power Authority 7^ 
Parity Bonds due Sept. 1/75 


Par or Ma turi ty Value 
$12, 2 5 7, 6^,2.2 2 

$ 200,000.00 


Cost or Book Value 


$1 1 ,900,000.00 


200,305.59 


RECOMMENDATION: Recommended by your Board that the report of the Director of Finance 
on Sinking Fund and Investment Matters for January, 1971 be confirmed, 


I 


1 - ' 

J. ! 


Board of Administration, March 5, 1971 


(FINANCE - 2) 


2 . 


Programming and Computer Systems 
Training Courses 


Your Board has received the following report from the Director 


of Finance and the Co-ordinator of Data Processing and Systems: 

"In 1969, IBM reduced its computer rental charges but at the 
same time began to charge for certain services which had 
previously been offered free of charge. Education courses 
was one of these services. Council was informed of the change 
in IBM's charges and of our intention to include education 
costs in this Division's budget. The 1971 budget request is 
for $3,500 (Account 7030-325). 

Prior to IBM's change in pricing policy. Council each year 
gave approval for this Division's staff to attend courses 
at IBM in Vancouver, with the provision that the total number 
of days on course not exceed 50. Neither the courses or the 
employees were identified at the time of Council approval. 
In 1970, there was no budget provision for these courses 
because we chose to use the standard procedure for course 
attendance. That is, a report recfuesting attendance at a 
course was submitted for Council approval through the Personnel 
Department for each course desired. This procedure proved 
unsatisfactory because very often we did not have sufficient 
time to request attendance at a course either because of very 
short notice or the course quickly became oversubscribed before 
our report reached Council. 

The courses in question are very technical and relate to new 
or improved methods of computer programming, computer applica- 
tion systems design or computer operations. Any courses which 
are more general in nature have not been and will not be 
included in this procedure. They are reviewed in the normal 
procedure by the Director of Personnel Services before being 
presented to Council. 

The technical training program offered by IBM is designed to 
increase the productivity of data processing personnel. The 
courses have been designed and are taught by some of the most 
highly qualified people in Canada. 

There are two courses scheduled which will provide valuable 
knowledge for two members of the Data Processing & Systems 
Division. The first is Project Management, a five day course 
starting April 12, 1971, costing $485. The course comprehen- 
sively deals with the problem of estimating the length and 
cost of, and scheduling programming projects. The second. 
Communication Skills Workshop, is a three day course starting 
March 22, and is directed towards improving the communication 
skills of systems analysts . 

We recommend that 

(a) Council approve in principle, subject to normal budget 


review and approval procedures, the concept of the 
Co-ordinator of Data Processing and Systems having 
authority to send staff members to technical data 
processing courses at IBM, without having to proceed 
through the normal rout of course approval . Control 


i! 
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Clause No. 2 (Cont'd.) 

(b) Mr. Ken Stoke, Programmer III, attend the five day 

Project Management course at IBM, Vancouver, starting 
April 12th, at a cost of $485 plus five days leave 
with pay, and that Mr. Robert Ackland, Systems Analyst 
II, attend the three day Conununi cation Skills Workshop 
at IBM, Vancouver, starting March 22nd at a cost of 
$210 plus three days leave with pay, and that the total 
cost of $695 be approved prior to setting of the 1971 
Revenue Budget." 

Your Board RECOMMENDS that the recommendations of the 
officials be approved. 


3. Tender No. 12-71-3 - Policemen's 
and Firemen's Oxfords and Boots 

The Purchasing Agent, Chief Constable and Fire Chief 
report as follows: 

"Tenders for Policemen's and Firemen's Oxfords and Boots were 
opened by your Board on January 4, 1971. 


Two bids were received: 


J. Leckie Co. Ltd. Slater Shoe Co. Ltd, 


Oxfords $ 9,968.80 $ 11,581.40 

Boots 11,390.00 11,215.80 


Total Cost $ 21,358.80 $ 22,797.20 

Place of Manufacture Winnipeg Montreal 

Union made Yes Yes 
Location where individual 

fittings are made Vancouver North Vancouver 

Both of the above bids meet specification. J. Leckie Co. Ltd. is 
low bid on the oxfords. Slater Shoe Co. Ltd. is low bid on the 
boots. By splitting the award there is a saving of $174.20 
(less than 1%) . 

We do not recommend splitting the award because: 

(a) The small saving involved does not justify the added time 
and cost in executing and servicing two separate contracts. 

(b) The tender conditions require Boots and Oxfords to be 
correctly fitted to each individual in Vancouver. Slater 
Shoe Co. Ltd. state North Vancouver as their location for 
fittings . We consider this location not as convenient as 
the downtown Vancouver location offered by J. Leckie Co. Ltd. 

We RECOMMEND acceptance of the overall low bid submitted by 
J . Leckie Company Limited for the supply of oxfords and boots 
for 1971 at a total estimated cost of $21,358.80. plus 5% 
Provincial Sales Tax. 

The Police and Fire oxfords and boots are covered by union 
agreement, and early ordering will satisfy the union request 
that deliveries be made by July 15, 1971. 

. . . Cont'd. 
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If Council approves the awarding of this contract, the 
necessary funds totalling $21,358.80 (plus 5% Provincial 
tax) will be included in the 1971 Revenue Budget." 

Your Board RECOMMENDS that the report of the officials be 
approved, subject to contract satisfactory to the Corporation Counsel 


CONSIDERATION 

4 . Ambulance Service Contract 
Expiring on April 1, 1971 

The Director of Finance reports as follows: 

"The City's two year contract with Metropolitan Ambulance 
Services Limited will expire on March 31, 1971, and as it 
will not be possible for the Company to prepare a projection 
of costs before the expiry date, and an interim arrangement 
is required. Council is reminded of the rate structure as 
authorized by the agreement in order to determine Council's 
wishes . 


Schedule of Rates (present) within City of Vancouver 
Private calls $25.00 plus $1.00 per mile 


* Persons on Social Assistance 
or a recipient of Old Age 
Security, Old Age Assistance, 
Blind Person's Allowances or 
Disabled Persons ' Allowance 
who qualifies under the 
terms of the Social Assis- 
tance Act and Regulations 

Morgue Service 

Police Service- (Hospital to 

Jail, etc.) 
-Riverview 
Mental Hosp. 


$25.00 paid to the 
Ambulance Company by the 
City under Social Assis- 
tance 80/20 sharing (Includes 
Service to Riverview Mental 
Hospital) 

$12 .00 


$25 .00 
$40 .00 


* Old Age Pensioners who are eligible for Supplementary 
Social Allowance, or, in other words, all who receive 
more than the universal Old Age Pension of $80.00 plus 
the Guaranteed Income Supplement of $55 for a single 
person (from April 1, 1971) are entitled to free (to 
them) ambulance service . 

The present rate structure was set prior to 1966, in which 
year Council decided to continue with the same rates and 
assume a deficit of $67,000. Subsequently, Council has 
decided at each contract renewal to continue the same rate 
structure with the result that the annual deficit in the 
year ended March 31, 1970, was $157,386.24 and is estimated 
for the current year ending March 31, 1971, at $190,000. 
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The next contract renewal will require recognition of cost 
increases and as a result the annual deficit can be expected 
to increase well beyond $190,000 if the same rate structure 
is to continue. 

(a) Does Council wish to authorize an exchange of letters 
between the City and the Metropolitan Ambulance Services 
Limited to continue the ambulance service on an interim 
basis on the terms of the present contract, on the 
understanding that the subsidy will be adjusted from 
April 1, 1971, as necessary, and negotiations for a new 
contract will commence as soon as the Company is able 

to project its costs? 

(b) Does Council, in view of increased costs, wish to make 
any increases in the ambulance service rate structure?" 

Your Board submits the above for Council CONSIDERATION. 


5. Pacific National Exhibition Request for 

Approval of Additional Capital Expenditures 

The Director of Finance reports as follows : 

"The Agreement between the City and the Pacific National 
Exhibition requires Council approval of the P.N.E. Capital 
Budget each year for projects to be financed from P.N.E. 
funds. The application of the P.N.E. for approval of an 
expenditure of $110,250 is submitted as follows: 

'This expenditure has been approved by the Finance 
Committee and ratified by the Board of Directors on 
February 23, 1971, and covers the major cost of new 
entrance to the British Columbia Pavilion. Also 
included in this amount are additional washroom 
facilities and stairways from the lower level of 
the building to the upper exhibition area. This 
renovation will provide an expanded and improved 
area for the British Columbia Sports Hall of Fame. 
The Provincial Government has confirmed contribution 
of $100,000 to the project and the B.C. Sports Hall 
of Fame will be contributing an equal amount.' 

The request of the P.N.E. for approval of the expenditure 
of $110,250, being their share of the cost of a new entrance 
to the B.C. Pavilion, to be financed from P.N.E. Reserve and 
Surplus Funds, is submitted for Council Consideration." 

Your Board submits the above for the CONSIDERATION of 

Council . 
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INFORMATION 

6 . Parking - Portion of Former Normal School 
Grounds, 501 West 12th Avenue 


Since 1957, City Hall parking has been provided to the 
amount of 210 spaces on a portion of the former Normal School grounds 
at 501 West 12th Avenue, which is owned by the Provincial Government. 
The site is being rented from the Provincial Government at $1.00 per 
annum and the City bore the cost of construction of the parking lot 
to an amount of $21,866.15. 

On December 14, 1970, the Board of Administration received 
a letter from Mr. A. E. Webb, Deputy Minister, Department of Public 
Works, Victoria, in which he states: 

"We have now reached a point where some re-organization is 
necessary as Civil Servants from other locations are asking 
to park on this site on a paying basis. It would appear, 
however, that some spaces will still be available after 
Provincial needs are satisfied. We will not know for awhile 
hov.- many, but would be prepared to allow City of Vancouver 
personnel to use them on the same basis. This would be 
basically $4.00 per month per space for 8:00 a.m. - 6:00 p.m. 
occupancy . 

In the meantime I must advise you that on and after March 12, 
1971, this lot will be required for re-organization." 

Subsequently, as a result of enquiry by the Board of 
Administration, Mr. Webb indicated that a worthwhile number of 
spaces would be available to the City of Vancouver; and further 
that an arrangement could be made whereby the City would lease a 
portion of the site from the Provincial Government at a rental 
which would reflect their proposed charges. 

It had been hoped that information would have been avail- 
able from the Provincial Government to enable a report to be sub- 
mitted to Council giving the full details of the revised arrange- 
ments. However, this has not been possible. 

Accordingly, your Board submits this report for 
INFORMATION and an indication that there will be a cost item, 
which is not precisely known at this time. 

7 . 1971 Charter Amendments 

The Deputy Corporation Counsel reports as follows: 

"I am advised by the Law Clerk of the Provincial Legislature 
that the Select Committee on Standing Orders and Private 
Bills is recommending our Bill on Charter Amendments with 
certain deletions: 

(a) The sections proposing to extend the vote on money 
by-laws from owner-electors only to all electors 
have been deleted. 

other than^^ 

(b) The sections proposing to broaden the base for invest- 
ment ofVs inking funds and debenture funds from securities 
guaranteed by the Province of British Columbia to any 
Province of Canada have been deleted. 
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(c) The section proposing the add-on Hotel Tax is being 
deleted pursuant to the resolution of Council so 
requesting. 

These changes involve sections 9, 10, 11, 12 and 13 of the 
Bill. In all other respects the Bill will be going forward 
unamended . " 

Your Board submits the foregoing report of the Deputy 
Corporation Counsel for the INFORMATION of Council . 


■A- * * * * * 
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RECOMMEND AT IONS 

1, S.W. Corner Cassiar and McGill Streets 

Vesting Order - Urban Renewal Pro.iect #6 

The Supervisor of Properly and lusurance reports as follows: 

"On May 31, 1968, City Council approved the 
expropriation of Lots 51 V and 520 H.T., which are 
required for Urban Renewal Project 6, the owners 
having refused an offer of $17,600.00 for this 
property. Project b is located adjacent to the 
South approaches of the Second Narrows Bridge 
and will provide new industrial sites. 

This property comprises two vacant lots, each 
66' X 132' in size. Lot 519 is zoned RS-1 , One 
Family Dwelling District, and Lot 520 is zoned 
C-1 , Commercial District. 

Subsequently, on March 10, 1970, City Council 
approved an increased offer of $23,700.00, 
inclusive of all considerations, for this 
property. As the owners were claiming the sum 
of 600. 00 and further negotiation failed to 

produce a settlement, arbitration proceedings 
became necessary and a Board of Arbitration was 
duly constituted. 

Under date of June 1, 1970, the Arbitration Board 
awarded the owners the sum of $27,600.00 for the 
property, stipulating that the City pay 60;^ of the 
owners' costs. However, the acquisition of this 
property is not yet completed. 

By letter dated February 19, 1971, the City 
Solicitor advises in part as follows: 

'The award was dated June 1, 1970 and 
was delivered when the arbitrators ' 
fees were paid. Mr. Walter W. Campbell, 
on behalf of his company, instructed 
his solicitor to take proceedings to set 
the award aside and they were commenced, 
but not proceeded with, and still remain 
in abeyance. 

Knowing that the City wished to proceed 
with the consolidation and resubdivis ion 
of the properties comprised in this project, 
I wrote to Mr. Campbell's solicitor on 
June 1 9 and November i| of last year and 
again on the l\.th instant requesting that a 
conveyance of the lots be given to the 
City without prejudice to the court proceed- 
ings. I received no replies and it appears 
that if the City is to obtain title it will 
be necessary to apply to the Court for a 
Vesting Order. 

Accordingly I would be obliged if you would 
arrange to obtain the necessary authorization. ' 


continued . , . . /2 
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It is noted that until the City obtains title to 
this property, the new plan of subdivision cannot be 
registered and the installation of new services in 
the area as well as ultimate resale will be further 
delayed . 

RECOMMENDED that the Corporation Counsel be authorized 
to make an application to the Court for a Vesting Order." 


Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of 
Property and Insurance be adopted. 

2 . Leases: 1 i|-90 We st Broadway - Dick Building 

The Supervisor of Property & Insurance reports as follows: 


"Reference is made to Board of Administration Report 
of June 19th, 1970, approved by Council, July 28th. 
1970, wherein l490 West Broadway (Dick Building) 
is to be retained and leased for a period of five 
years at market value as set by the City's Property 
Department . 

This building at present contains a total of fifteen 
tenants. Eight of these tenants have expressed a 
desire to enter into terra leases with the City for 
their individual premises, with the balance of the 
tenants continuing on a month to month rental basis. 

In this connection lease negotiations were carried 
out with the ei^it tenants and in all cases they have 
agreed to lease terms and rent, as arranged by the 
Supervisor of Property and Insurance, in accordance 
with Council's instructions of July 28th, I97O. 

RECOMMENDED that the Corporation Counsel be instructed 
to draw leases as follows, effective January 1st, 1^71. 


(1 ) 


Lessee : 


Pitman Business College Lrd. 


Leased Area: 1i|90 West Broadway 

Entire 3rd Floor, 6,000 sq.ft. 


Term : 


5 years 


Rent : 


$9,000.00 per annum, plus 
proportionate share of any 
tax increase over base year 
of 1 971 . 


(2) 


Lessee : 


E. A. Ewert & Son 


Leased Area: 


2.b'1 ^ Gi'anvillo St.j'eot.. 
6^0 sq. ft. 


Term : 


3 years 


Rent : 


$2,600.00 per annum, plus 
proportionate share of any 
tax increase over base year 
of 1 971 . 
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(3) Lessee: 

Leased Area: 

Term : 
Rent : 


1 971 
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Lessee: 
Leased Area: 

Term : 
Rent : 

( 5 ) Lessee: 

Leased Area; 

Term : 
Rent : 


( 6 ) Le s see : 
Leased Area 

Term : 
Rent : 

(7 ) Lessee : 
Leased Area: 

Term : 
Rent : 

( 8 ) Le ssee : 

Leased Ax'ea : 

Term : 
Rent : 


Cunningham Drug Stores Ltd, 

25O6 Granville Street, 
1 ,862 sq. ft. 

[-) years 

$8,1400.00 per annum, plus 
pi'oportionate share of aiiV 
tax Increase over base yeai' 
of 1 971 . 

Terry Viras - Black Cat Cafe 

1[^8[|. West Broadway 
1 ,925 sq. ft. 

5 years 

$7 J 1-|-1|0 . 00 per annum, plus 
proportionate share of any tax 
increase over base year of 1 971 • 

Second Church of Ciirist, Scientl 

114.82 West Broadway 
6i|0 sq. ft. 

5 years 

$2,820.00 per annum, plus 
proportionate share of any 
tax increase over base year 
of 1 971 . 

Dr. Petra Seiferty - Dentist 

Room 3» 114-90 West Broadway 
3214 sq. ft. 

1 year 

$1,114.0.00 per annum. 

Adcom Research Limited. 

Room 10, 11+90 West Broadway 
276 sq. ft. 

2 years 

$900.00 per annum, plus 
proportionate share of any 
tax increase over base year 
of 1 971 • 


Phillips A. Downs 


Chai'tei'ed 
Ac countant 


Rooms II4. to 16, 11490 West 

Broadway, 

731 sq. ft. 

2 years 

$1,980.00 per annum, plus 
proportionate share of any ta^ 
increase over base year of 1971 


continued 
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Item No. 2 Gont 'd 

Your Board 

flEGOMMENDS the foregoing recommendation of the 
Supervisor of Property and Insurance be adopted, 

3. N/E corner Chester Street and 37th Avenue 

N/W corner Sherbrooke Street and 37th Avenue 
Establishment of City-owned Property for 
Highway Purposes 

The Supervisor of Property and Insurance reports as follows: 

"The City Engineer has requested the establishment 
of the following portion of City-owned lands for 
highway purposes: 

The East 2 feet of Lot 18, Block 1|, and the 
West 2 feet of Lot 19, Block 16, both of 
District Lots 668 & 67O, 

The establishments are requested in order to bring 
the lanes to the required widths , Formal resolutions 
covering the establishments will be forwarded to Council. 

RECOMMENDED that the East 2 feet of Lot I8, Block 
and the West 2 feet of Lot 19, Block 16, both of 
District Lots 668 and 67O, Group One, N.W.D., Plan I369, 
be established for highway purposes and the necessary 
motions be considered later this day." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of 
Property and Insurance be adopted, 

I4. Knight Street Widening 
[|-9th to 57th Avenues 

The Supervisor of Property and Insurance reports as follows: 

"Further to Board of Administration Works and Utility 
Matters, August IJ4., 1970, and Resolution of Council 
of August 18, 1970 approving estimates for the 
acquisition of lands and preliminary development work 
in connection with the above project, I have to report 
that the owners of the following properties have agreed 
to convey the required widening strips at the established 
rates per sq, ft, on terms as indicated: 

(a) Lots 31 & 32, Blk. 6, D.L. 739 

6925 Knight Street 
Zoned RS-1 Dwelling 

(1) Loss of land (E,7') 1|.62 sq, ft, 1,00 - $ i|62,00 

(2) City Engineer to replace any damaged lawn 

(b) Lots I).2 & i|3, Blks, 29-31, D.L, 200 
7270-82 Knight Street 

Zoned C-1 (Service Station) 

(1) Loss of land (W.7') 1|62 sq, ft. @ 3 . 00 - $1 ,386,00 

(2) The City to relocate the rotating sign 

clear of the new property line. - $ 567.00 

Existing crossings to be replaced by the City Engineer. 
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Item No. I4. cont'd 


(c) Lot 1, Except the N. 7', Now Road, 
Blk. 9, D.L. rflg 738 
Ik-Ok East [|.9th Avenue 
Zoned G-1 (Market) 

(1) Loss of land (E.7 ' ) 

735 sq. ft. @ 3.00 $2,205.00 

(2) Disruption and loss of business 500.00 

City to relocate sign and to make 
alterations to aluminum awnings, 

floodlights and entrance to display $1,050.00 
area - - Estimated Cost 

RECOMMENDED that the Supervisor of Property and Insurance 
be authorized to acquire the above portions of land on 
the foregoing basis chargeable to Code li4-6/l803." 


Your Board 


RECOMMENDS the foregoing recommendation of the Supervisor of 
Property and Insurance be adopted. 


Assignment of Lease - Service Station Site 
Pender-Keef er Diversion 

The Supervisor of Property and Insurance reports as follows: 

"Parcels 3 & i|. Sub. C, Block D.L.'s 196 and 2037 

were acquired by the City in 1957 for the Pender- 
Keefer Diversion and subsequently leased to Little 
China Drive In Limited for a period of 30 years, 
commencing June 1st, 1957* The lessees have constructed 
a service station on a portion of Lot 3? the remainder 
of Lot 3> plus Lot l\. is used for parking purposes. 

Council on December 1st, 1970, adopted a recommendation 
of the Board of Administration, Property Matters, dated 
November 30th, 1970, dealing with the rental increase 
of the subject properties to$l,232.00 per month plus 
an amount equal to all taxes as if levied, effective 
November 1st, 1970. At the same time. Council also 
granted a request of Standard Oil Company of B.C. 
Limited for consent to a mortgage of the head lease, 
to protect their interests. 

Standard Oil Company of British Columbia Limited, by 
letter dated February l6th, 1971, has advised this office 
that Little China Drive In Limited has now assigned 
to Standard Oil Company all its interests in the head 
lease dated July 31st, 1958j and they further request 
consent to this assignment. 

RECOMMENDED that the request of Standard Oil Company of 
B.C. Limited for consent to an assignment of the head 
lease be approved subject to the documents being drawn 
to the satisfaction of the Corporation Counsel." 


Your Board 


flEGOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 
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CONSIDERATION 

6. City-Owned Land - Lease 

Request from Vancouver School Board 

The Supervisor of Property and Insurance reports as follows: 

"The Board of School Trustees of School District No. 39 
(Vancouver) have requested by letter dated December l8, 
1970 that their lease of the portion of property bounded 
by Campbell and Raymur Avenues and Venables Street; 
portion of Lots 1-5, Block 97 and Lots 9-12, Block 98, 
D.L. 181/196; and portion of Parcel 1, D.L. 2037 and 
unopened portion of Venables Street, be extended for 
a further l5-year period at a nominal rental of $1.00 
per year subject to one year's cancellation if the land 
is required for civic purposes. In addition they have 
requested the site size be increased from 15,190 sq.ft. 
to some 39,3^5 sq.ft. The requested lease area now 
comprises the East 295' except the East 80 ' of the block 
bounded by Union St., Campbell and Raymur Avenues and 
the Prior-Venables Connector and includes a portion of 
Venables St. which the City Engineer has agreed may be 
used for school playground area. 

This City-owned property has been leased to the School 
Board since November 1, I967 and contains accommodation 
for approximately 60 small children in 2 small portable 
classrooms. The initial two-year lease was approved by 
Council on September 29, 1967 and a renewal of this lease 
for a further two years to November 1, 1971 was approved 
on November I8, I969. These leases were for a nominal 
rental of $1.00 per annum. 

The School Board advise that their request for a further 
extension of this lease is necessitated by the time 
required before the elementary school in the 'Britannia 
Complex' will be completed. The development is still 
awaiting approval by the Senior Governments. 

In addition they have been petitioned by Mrs. Toni 
Cowlishaw, spokeswoman for the residents of the Raymur 
area, to provide covered play space, develop playground 
area for the children, install safety fencing and make 
improvements to the existing facilities. The School 
Board's estimated cost of these improvements is in 
excess of $5,000.00. 

The future use of the City lands was referred to the 
Director of Planning & Civic Development for con- 
sideration. He has recommended that the lands continue 
to be leased to the School Board 'as an interim use. The 
School Board do not wish to buy the land because of the 
unsuitable location for school purposes. 

If these lands were available for lease on the open 
market, the estimated market rental would be $8, 114.5. 00 
per annum based upon a 9^ return on the capital value 
of the land. It is noted that the Provincial Govern- 
ment would not share in any rental arrangement. 

If Council accedes to the lease as requested by the 
School Board this would fetter a total of approximately 
25g acres of apartment land (R.M.3) for 15 years subject 
to a one-year cancellation only if the land is required 
for civic purposes. 

It is anticipated that two years will provide sufficient 
time for approval and implementation of the 'Britannia 
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Item No. 6 cont'd 

Complex' and construction of the new school and that 
'Strathcona Rehabilitation' will be advanced to the stage 
which will permit the sale of the City lands. 

In view of the foregoing. Council may wish to give 
consideration to: 

1. A term lease on the basis of fair 
market rental. 

2. Granting a maximum 2-year lease on 
either a nominal basis or fair 
market rental. 

The School Board being informed that no further lease 
extension be granted on these lands subsequent to any 
current extension." 

Your Board submits the foregoing report to Council for CONSIDERATION. 


RECOMMENDATIONS 


7. Sales: Residential 

Champlain Heights 

RECOMMENDED that the following offers to purchase received 
by the Supervisor of Property and Insurance be approved under the 
terms and conditions set down by City Council. These lots are 
marketed on the basis of fixed price, in accordance with Council's 
instructions regarding the sale of single family residential lots 
in Champlain Heights. 

Re: Lot 1, Blks. 1 & 8, D.L. Nig 339 

S/S I;8th Ave., between Tyne & Boundary 


NAME LOT APPROX.SIZE SALE PRICE TERMS CONDITIONS 

York 1 1^5' X 157' $13,000.00 City 

Construction Terms 
Ltd. @ 9% 


Re: Lot 12, D.L. 339, Plan #13659 
S/S l4-9th between Tyne & Boundary 


, ^^'^ X 120' $12,500.00 Cash This lot 

^^"^^^1 38.25' subject to a 

bulkhead agree- 
ment 1' plus 


8 . Sales: Residential 

RECOMMENDED that the following sales by tender received by 
the Supervisor of Property and Insurance be approved under the terms 
and conditions set down by City Council, being in each case the 
highest offer received. 
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Item No. 8 cont'd 


NAME 

Wakefield 

Realty 

Ltd. 


Re: Lot 7, Except W.7', Blks 60, 63, 61+. 

& 67, D.L. 37 
S.E. Corner Archimedes & Joyce Sts. 


LOT 


APPROX.SIZE 
36' X 113' 


SALE PRICE TERMS CONDITIONS 

$9,565.00 City Bulkhead 3' 

Terms below Joyce St. 
@ 9% Plumbing in- 
stallations not 
permitted below 
level of Arch- 
imedes St . 


Wakefield 

Realty 

Ltd. 

Wakefield 

Realty 

Ltd. 


Re: Lots 1 & li|. Sub A, W5§ Blk. 28, 

D.L. 's 391 & 392 
S.E Corner King Edward Ave. & Windsor St. 


1 


i|0' X 105.5' $12,465.00 City 

Terras 
@ 9^ 


14 i|0' X 105.5' $12,365.00 City 

Terms 
@ 9^ 


Wakefield 

Realty 

Ltd. 


Jacob 
Janzen 


Ellen 
Wenzel 


Re: Lot 'K', Portion of Lots I36, 137, 
Blks. 10 to 13 & 22 to 25, D.L.'s 
391 & 392, Plan #3201 Arad. 

S/S 25th Ave, between St. George & Fraser Sts 


'K' 


Re 


33 


34 


49.97' X 169.45 


$12,765.00 City This lot subject 
Terms to a bulkhead 
@ 3% agreement, site 
above lane - 2 ' . 


Lots 33 & 34, D.L.'s 662 & 729, 
Plan #13271 

W/S Ross St. between Waverley St. & 48th Ave 


Irregular 


$12,850.00 


Irregular 


$13,051.00 


City This lot known 
Terms to contain peat 
@ 9^ and no guarantee 

given to soil 

stabili ty . 

City This lot known 
Terms to contain peat 
@ 9% and no guarantee 

given to soil 

stability. 

Easement 
irregular as 
shown on Plan 
4123. 
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NAME LOT 

Harry 97 

Norman 

Outtrim 


Wenzel 98 
Enterprises 


Re: Lots 97 & 98, D.L. 662, Plan 1327I 
E/S Elp;in St. south of i^7th Avenue 


APPROX.SIZE 


Irregular 


45' 


5^779' li|2 . 67 ' 


SALE PRICE 


$14,710.00 


150.45' $12,615.00 


TERMS CONDITIONS 

City This lot known 
Terms to contain peat 
@ 9^ and no guaran- 
tee given to 
soil stability. 

City Easements as 
Terms shown on Plan 
@ 9^ # LF4138. 

This lot known 
to contain peat 
and no guaran- 
tee given to 
soil stability. 


9. 312 Main Street 

Lease Extension 

The Supervisor of Property and Insurance reports as follows: 

"Part of the basement area of the Public Safety Building, 
312 Main Street, is leased for coffee shop purposes. 
The current 5-year lease expired on September 31st, 1970, 
and has continued on a month-to-month basis, at the 
request of the Board of Police Commissioners, pending 
a study of space requirements in the building. The 
study has now been completed, and the Board of Police 
Commissioners advises that they have no objection to 
the extension of the current lease for a further 2-year 
period, terminating on December 31st, 1972. 

RECOMMENDED that the current lease be renewed to 
Greta Augusta Avef jail, to operate the coffee shop, 
situated in the Public Safety Building, 312 Main Street, 
for the period commencing March 1st, 1971 to December 
31st, 1972, at a rental of $100.00 per month, subject 
to the same terms and conditions as contained in the 
c urrent lease . " 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 


FOR ADOPTION SEE PA6E(S) iilr'^^rJll 
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STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


FEBRUARY 25, 1971 

A meeting of the Standing Committee of Council on Planning and 
Development was held in the #1 Committee Room on Thursday, 
February 25, 1971, at approximately 9:30 a.m. The following 
members were present: 

PRESENT : Alderman H. Bird, Chairman 
His Worship the Mayor 

Aldermen Adams, Broome, Hardwick, Linnell, 

Phillips, Rankin, Sweeney and Wilson 

ABSENT: Alderman Calder 

CLERK: M. James 


Adoption of Minutes 

The minutes of the meeting held on February 4, 1971, were adopted. 


PART I 

The following recommendations of the Committee are submitted 
to Council for consideration: 

RECOMMENDATIONS 

1. Vancouver Urban Renewal Study - 1970 

On January 26, 1971, the Director of Planning submitted to 
Council the Vancouver Urban Renewal Study - 1970 Report which 
contains proposals for urban renewal in the City of Vancouver 
for the period 1971 to 1975. At that meeting of Council the 
Report was referred to the Standing Committee on Planning and 
Development for detailed review. 

Copies of the report were also sent to the Provincial Govern- 
ment, Central Mortgage and Housing Corporation, the School 
Board and the Park Board as a result of the instructions of 
Council of January 25, 1971. 

To assist the Committee in its review of the detailed report, 
the Director of Planning gave a report reference to your 
Committee on the major features of the report and of the - 
proposals it contained. 

The Director of Planning reviewed for the Committee the 
methodology used in developing the report so that the rate 
and distribution of development and renewal in the City 
could be determined to show deficiencies in development and 
renewal if they were to be found. From this information 
the report proposes techniques and policies to provide 
Council with the ability to handle deficiencies and the 
correction of the deficiencies in the development and 

renewal of the City. 
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ON PLANNING AND DEVELOPMENT 2 

FEBRUARY 25, 1971 

Clause 1 Continued 

The Director of Planning advised that this report was the result 
of a cooperative effort between the City of Vancouver and the 
two senior levels of government to continue the assessment of 
urban renewal in the City in the light of conditions presently 
found, so that the previous study made in 1957 and upon which 
Council's renewal policies had been determined could be up- 
dated and new policies devised. 

The report recommends in view of the four principle public 
policy objectives as follows :- 

" (a) to restore the economic health of the city (by 
improving the tax base increasing investment, 
sales, and land values) . 

(b) to reduce social costs (by reducing delinquency, 
crime, desertion, dependancy and other social 
pathologies) . 

(c) to improve welfare (by improving housing 
conditions) . 

(d) to improve amenity (by removing disagreeable 
elements in the environment, by rehabilitating 
the visual setting, by improving community 
facilities) . " 

The report recommends to achieve these objectives as follows :- 


6. What Programs are Recommended ? 

Under the first objective of welfare, the recommended pro- 
gram is: 

(1) Improve Housing Conditions 

Such housing improvements may become a function of 
the Greater Vancouver Regional District, in whole or 
in part. 

Five sub-objectives are suggested with an indication 
of the amount that should be achieved in the next 5 
years. 


/continued 
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Clause 1 Continued 


(1) 


Target 
1, 750 units 

625 units 


These are: 

Sub -Objective 

(a) Initiate Public 
Housing Projects 

(b) Aid and assist non 
profit and low ren- 
tal housing projects 

(c) Initiate experimental 700 units 
housing in Vancouver 

under the innovative 
housing program?. 

(d) Initiate experimental 
home ownei'ship for 
low income families 


Cost 

E stimate 
$22, 250, 000 

$ 6,750.000 
$ 5, 000, 000 


Pilot 
Projects 


to be 
worked out 


(e) Initiate assistance to 
rehabilitation of ^^<^l6r 
run down housing 


1, 250 units $6, 250, 000 


(1) If sites can be found. 

(2) If the process is found to be practicable after the 'Strathcona 
Rehabilitation Study'. 

Under the second objective of amenity the recommended 
policy is to provide more agreeable surroundings by up- 
grading and improving the physical surroundings, comm- 
unity facilities and services. 
A further five programs are suggested: 

(2) Improve Community Facilities 

(3) Improve Utilities 

(4) Improve Streets 

(5) Improve Land Uses 

(6) Remove Blighting Influences and Improve Area Layout. 
7. How Shoul d These Programs be Implemented ? 

The most critical recommendation of this study concerns 
the PROCESS for implementation. The pro ces s should in 
itself assure that the programs will be efficient, effective 
and responsive to the City's and citizens' real needs. 
Citizens should, therefore, be included in the process 
rather than observe it as bystanders. 


/ continued 
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Clause 1 Continued 


In summary, the process involves three aspects; 

(1) The preparation of a Community Improvement and Dev- 
elopment Program for each local area of the city. 
This program should be for not more than a 10 year 
time horizon, with 5 year capital and operating 

budgets that are reviewed annually. 

(2) The introduction of measures in the City's capital and 
operating budget procedures (insofar as is practical) 
to allow performance to be measured both with respect 
to the area improvements as well as program object- 
ives . 

(3) Meaningful citizen participation which will provide an 
effective input during the formulation of policies and 
proposals . 

8. What is Meant by a Community Improvement and Develop- 
ment Program ? 

The 'improvement' part of the program is intended to cover 
all those matters that come under the jurisdiction of the 
City Planning Department and the other departments repres- 
ented on the Technical Planning Board concerned primarily 
with housing, services to property and the physical aspects 
of the city. 

The 'development' part of the program is intended to cover 
all those matters that come under the jurisdiction of the 
Social Planning /C omm unity Development Department and 
the Joint Technical Committee concerned primarily with 
services to people. 

The preparation of Community Improvement and Develop- 
ment Programs is, therefore, intended to fit into the exist- 
ing framework of city government. 

The process of citizen participation is intended to make the 
programs more responsive to local preferences. 

(1) Citizen participation was defined as "...the act of sharing in 
the formulation of policies and proposals" by a study titled 
" People and Planning ',' Report of the Committee on Public Partici- 
pation in Planning, London, 1969. 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT . 
FEBRUARY 25, 1971 


5 


Clause 1 Continued 

9. What are the Financial Implications of these Programs? 

It is assumed that the capital cost of the housing programs 
will be financed on the present cost sharing basis with all 

of the funds coming from the Federal and Provincial Cover- 

. (2) 
nments . 

On the other hand, it is assumed that the City will, with 
the assistance of the senior governments through Urban 
renewal contributions, finance the cost of maintenance and 
improving the physical environment (community services 
and facilities) as these are identified in the Community 
Improvement and Development Programs. The 1971-75 
City Capital Program is primarily directed towards such works, 
and the assistance of the senior governnicnts will be needed tu 
overcome obsolescence from the past, detrimental to the up- 
grading of these areas. 

The following sun nary shows the estimated dimensions of the 
program for the five year period 1971-75. 

The table below excludes school construction and o t her priv ate 
capital expenditures which will occur in the next five years. This 
table includes the cost of facilities related to the 'Developn^.ent' 
programs. However, it does not cover 'Operating' programs 
during the samie period. 


The City will continue to provide financial assistance for the 
operation of these housing programs and receive full municipal 
taxes on the land and buildings as at present. 


/continued 


1, City's Capital Program^^^ 

2, Property Owner's Share of Local 
Improvements 

3, Estimated Senior Government 
Contributions (75%) to Imnl^ementation 
of Programs in progress 

(a) Strathcona 

(b) Britannia 

4, Estimated Senior Government 
Contribution (75%) to C.I.D. 
Programs as Outlined in this 
Study. (4) 

5, Housing Program (Senior Governments) 


Renewal and Housing Elements 
in C.I.D. Programs 


$ 4,500,000 


(2) 


Other City Capital Works 
which may form part of 
C.I.D. Programs 
$ 60,610,000 

12, 931, 000 


3, 000, 000 
1, 500, 000 


9, 000, 000 
40, 250, 000 


_ Total Capital Spending 


58, 250, 000 


73, 541, 000 


Total 
65, 1 10, 000 

12, 931, 000 


3, 000, COO 
1, 500, 000 


9, 000, 000 
40, 250, 000 


131, 791, 000 


ii! Includes 'carry overs' from previous plebiscites amounting to 
SS, 300, 000. 

'2'- Balance of City funds allocated for net cost of Urban Renewal 
P rog rams . 

■3^ Approximate allowances for senior government share of 


Strathcona and Britannia as detailed progran^is not available, 
(4) Estiniated at 3 times the remaining City Urban Renewal 
Funds ($3,000,000) after providing for city's share of 
Strathcona and Britannia. 
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Clause 1 Continued 

The Committee members noted that this report of the Directoi: of 
Planning had not been reviewed by the Technical Planning Board 
or other outside boards and, therefore, the Committee 

RECOMMENDS that the Board of Administration and the Technical 
Planning Board review and report back on Vancouver Urban Renewal 
Study - 1970 to this Committee, with special reference in their 
report to the following three points :- 

(a) methods of accelerating the development of public 
housing and limited dividend housing; 

(b) new and/or alternate strategies for enhancing 
commercial districts; 

(c) further detailed information on community 
improvement and development programing. 


2. Public Housing - 

Per Unit Price of Land 

With the Committee's permission, a question was raised on the 
matter of the Provincial Government's regulation determining 
the upper price limit per unit for land for public housing. 
The Committee was advised that the Provincial Government upper 
limit is $2,200 to $2,400. This limit can only be met in 
the city by allowing more units on the land, thereby increasing 
the density of development, or by building units with smaller 
square footage. A third alternative would be for a city 
subsidy to the price of land. 

As this matter of price per unit was of interest in the 
development of public housing and other forms of supported 
housing, your Committee 

RECOMMENDS that the matter of the upper limit of price per unit 
for land be discussed with the Honourable Robert Andras and the 
Honourable Dan Campbell when the Ministers meet with Vancouver 
City Council re the matter of Strathcona rehabilitation. 


The meeting then adjourned. 


* * * * * 


FOR ADOPTION SEE PAGE(S) l£6 


MINUTES 


MARCH 1, 1971 


OFFICIAL TRAFFIC COMMISSION 


A meeting of the Official Traffic Commission was held in the No. 1 
Committee Room, on Monday, March 1st, 1971, at approximately 3:30 p.m. 


PRESENT: 


ALSO PRESENT; 


CLERK: 


Alderman Linnell, Chairman 
Alderman Rankin 
Commissioner Ryan 

Inspector Cotter, City Police Department 

Mr. R.C. Boyes; Ass't. City Engineer 

Mr. A.W. Cliffe, City Prosecutor's Office 

Mr. W.H. McLachlan, Vancouver School Board 

D. Scott 


Adoption of Minutes 

The Minutes of the meeting held January 25th, 1971, were adopted, 


1. Traffic Improvements to 

Assist Transit on Hastings St, 


In a communication dated February 4, 1971, Mr. Robert Kennedy of 
5110 Venables Street, Burnaby, made various suggestions for assisting 
transit service during the rush hours on Hastings Street, from the 
downtown area to the Kootenay Loop. 

The City Engineer in a report dated February 18, 1971 reported on the 
four points as follows: 

" 1 . Delay at Granville and Hastings 

The recent Transit Operations Study undertaken by the City and 
B.C. Hydro indicated that delay to buses was occurring at this 
intersection. The study made several recommendations, subsequent- 
ly adopted by City Council, which are expected to relieve this 
situation. The five-lane arrangement on Hastings Street which 
will be implemented shortly, will provide additional capacity for 
Eastbound traffic, and consequently less delay at this inter- 
section. Modifications have been made to the signal timings 
at Granville and Hastings, so as to reduce the interference by 
pedestrians in the East crosswalk to right turning vehicles, 
including buses. In addition, alterations will be made in the 
bus stop arrangements so as to reduce the delay experienced 
by buses in entering and leaving the stops. 


2. Pedestrian Underpass Across Hastings 
to P.N.E. Grounds 


With the exception of the two week period of the annual exhibition, 
heavy pedestrian crossings of Hastings Street at Renfrew and at 
Cassiar do not coincide with rush hour traffic. A conflict with 
pedestrians does occur in the evening during events on the 
Exhibition Grounds, and this matter is included in the current 
study of Traffic and Parking Problems at the P.N.E. 

3. Rush Hour Left-Turn Prohibitions Off Hastings 
St. between Granville Street and Main Street 


The only intersection where left turns are now permitted in the 
P.M. peak period in this eight block section of Hastings St. 
is at Columbia Street, where the Hastings Street roadway is wide 
enough to provide two lanes past left turning vehicles. 


cont ' d. 
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Clause 1 continued 

When the unbalanced lane arrangement is implemented on Hastings 
Street, providing a third Eastbound lane from Granville to 
Carrall, we will review the need for a left turn prohibition at 
Columbia Street. 

4. Rush Hour Parking Prohibition 
on Hastings Street in Burnaby 

There are now two lanes available for Eastbound traffic on 
Hastings Street from Boundary Road East to Willingdon at all 
times. Engineering Department officials in Burnaby advise that 
improvements were undertaken last Fall, which when completed 
this Spring, will provide sufficient pavement width for three 
lanes. They will be reviewing the need for a parking prohibition 
on the South side of Hastings during rush hours this Spring." 

Mr. Boyes reviewed this report for the information of the Commission, 
and advised that the improvements proposed in the report "Existing 
Transit Operations Downtown Vancouver 1970" should assist in relieving 
the problems raised in Mr. Kennedy's letter. 

After due consideration, it was 

RECOMMENDED that the report of the City Engineer dated February 18th, 
1971 be received and that a copy of this report be forwarded to 
Mr. Kennedy. 

2. Suggested Changes to 

Street & Traffic By-law 

In a communication dated February 1, 1971, Mr. R.W. Long, submitted 
several suggestions which, in his opinion, would considerably speed 
up traffic movements in the City. 

The City Engineer under date of February 18th, 1971 reported as 
follows : 

" Suggestion No. 1 

Raise Speed Limits on Some Major Arterial Streets 

to 40 M.P.H. and Reduce West End Streets to a 

25 M.P.H. Limit 

The matter of speed zoning has been considered on several 
occasions, and it is agreed that the principle which has prevailed 
over the years of a 30 m.p.h. speed limit on both local and 
arterial streets is not the most desirable arrangement, since 
driving conditions are significantly different on residential 
streets from those on arterial streets, where the through routing 
is maintained and protected by stop signs and signals. 

However, it is not practical to implement an arrangement where- 
in separate speed limits are imposed on a City-wide basis, since 
difficulties would be experienced in distinguishing between 
arterial and residential streets from both the motorists' and 
enforcement standpoint. 

There are problems associated with applying structured speed 
limits to special situations alone (apart from the Bridges and 
the Park Causeway) since extensive signing would be required, 
the confusion and enforcement difficulties would prevail, and 
the resulting 'spot speed zoning' would not be of real help in 
the total City situation. 


cont ' d 


98 


- 3 - 

Official Traffic Cominission March 1, 1971 

Clause 2 continued 

In the matter of reducing speed limits on certain streets in 
the West End, observations show that speeds generally are now 
under 25 m.p.h. and it is questionable whether a 25 m.p.h. posted 
limit would bring about any change. In addition, some of the 
difficulties noted above also apply, i.e. signing costs, confusion 
with varying regulations, enforcement. 

Suggestion No. 2 

Revert Traffic Control Signals at Major 
Intersections to Flashing Operation 
Between 1:30 and 6:00 A.M. 

The practice of flashing traffic signals, during the early 
morning hours, was discontinued in the City many years ago when 
it was brought to our attention by the Police Department that 
there was an alarmingly disproportionate number of serious 
mishaps occurring in this period, apparently due to the lack of 
specific signal indications. 

All signals have since been in full operation on a 2 4-hour 
basis. Considering the number of arterial streets which are 
treated with a signal progression, any delay experienced with 
the present 24-hour operation is felt to be minimal. 

Suggestion No. 3 and 4 

Designate Nicola and Broughton Streets as 
Through Streets and Eliminate Parking on 
Nicola, Broughton and Bute Streets 

As your Commission is aware, the matter of parking, widening and 
general street improvements in the West End is presently being 
considered by the Standing Committee of Council on Planning and 
Development. The West End is currently served by a system of 
arterial streets and to restrict parking on additional streets 
in order to facilitate through traffic detracts from their 
residential function. Furthermore, the classification of some 
of these streets cannot be finalized until the First Narrows 
Crossing situation is clarified." 

The City Engineer concluded with the following recommendations: 

a) The speed restrictions on arterial and West End streets not be 
altered. 

b) Nicola or Broughton Streets not be made "through" streets. 

c) Parking not be eliminated on Nicola, Broughton or Bute Streets 
at this time. 

Mr. Boyes reviewed this report, and discussion followed, particularly 
with respect to Suggestion No. 1 i.e. Raise the Speed Limits on Some 
Major Arterial Street to 40 m.p.h. and Reduce West End Streets to a 
25 m.p.h. Limit. It was the opinion of the Commission that it would 
be beneficial to Mr. Long if the Assistant City Engineer, Traffic 
and Transportation Division would elaborate more fully on the 
difficulties involved in changing these speed limits. 


cont ' d 
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Clause 2 continued 
It was 

RECOMMENDED that the report of the City Engineer dated February 18, 
1971 be adopted, and that the Assistant City Engineer, Traffic and 
Transportation Division, reply to Mr. Long's letter of February 1, 
1971. 


3 , Exclusive Transit Lanes 

In October 1968, the Commission approved a request from the B.C. Hydro 
and Power Authority that an "exclusive transit lane" be implemented on 
Seymour Street from Hastings Street to Cordova Street and on Cordova 
Street from Seymour Street to Richards Street. In a report dated 
February 18, 1971, the City Engineer advised that this curb lane 
usage has not worked well at these two locations, as it requires 
constant police attention to be effective, and the Police Department 
do not have the manpower to supervise this arrangement on a continuing 
full time basis. 

In the report "Existing Transit Operations Downtown Vancouver 1970" 
it was concluded that the contributing factors to the ineffective 
exclusive transit lane arrangement are the short block lengths, and 
the heavy vehicle turning movements at adjacent intersections which 
take place in the curb lanes. Accordingly, a combination of bus zone 
locations and controlled right turns was recommended as an alterna- 
tive. Since the recommendations of this report will be implemented 
as soon as possible, the City Engineer recommended that the "exclusive 
transit lane" on Seymour Street from Hastings Street to Cordova Street 
and on Cordova Street from Seymour Street to Richards Street be 
cancelled. 


It was 

RECOMMENDED that the report of the City Engineer, dated February 18, 
1971 respecting "exclusive transit lanes" be adopted. 


4. Request for Reduced Speed Zone on 

Nanaimo St. from 41st Ave, to 45th Ave. 

Mrs. Marjorie Arthur, Secretary of the Orchard Park Residents 
Association, requested a 20 m.p.h. zone to protect the children in 
the Orchard Park residential complex, from "speeding" motorists. 

The City Engineer in a report dated February 18th, advised of the 
present practice to provide 20 m.p.h. Playground Zones on residential 
streets abutting developed City park land. It is considered 
desirable to reserve the installation of Playground Speed Zoning for 
recognized parks where the largest concentration of children with the 
least supervision is found. 

Accident records show that on September 28, 1970, a twelve year old 
child ran out from between parked cars and was injured by a car on 
Nanaimo Street, between 41st and 45th Avenues. No record of other 
pedestrian accidents mentioned by Mrs. Arthur was found, therefore 
there is not a pattern or frequency of accidents that might be 
correctable by speed restrictions. The rush hour volumes on Nanaimo 
Street in this area are not significantly higher than on many residential 
streets. The observations taken by the Police Department do not 
indicate a speed problem on the blocks in question. 
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Clause 4 continued 

The City Engineer recommended: 

a) A 20 m.p.h. Playground Speed Zone not be installed as requested 

b) The matter of speeds be referred to the Police for their 
attention. 

Mr. Boyes reviewed this report, and as there is a small community 
centre in the locality it was suggested that possibly some type of 
playground signing might be warranted. 

Inspector Cotter advised that recent radar checks taken in this area 
did not indicate excessive speed. 

After due consideration, it was 

RECOMMENDED that the report of the City Engineer dated February 18, 
1971 be adopted, subject to the Engineering Department reviewing the 
area to determine whether or not playground warning signs are 
warranted. 


5. Report on Student Parking: 
Langara Campus 


Alderman Linnell advised that the Special Committee appointed by 
Council had met with representatives of the Vancouver City College 
Council, and at this afternoon's meeting, it had been agreed to 
recommend to the Vancouver City Council that the maintenance costs 
of the Langara Campus Parking area, estimated to be $8,604.00, 
together with the long term capital maintenance items be shared by 
the Vancouver School Board and the City on a 50/50 basis. 

She further advised that an attempt is being made to have the super- 
vision of the parking lot provided by persons receiving Social 
Assistance under the "Opportunities Program". Alderman Linnell 
stated that Mr. Boyes would be preparing a report on this matter for 
submission to Council on Tuesday, March 9th. 

It was 

RECOMMENDED that the Chairman's oral report on Student Parking, 
Langara Campus be received. 


The meeting adjourned at approximately 4:00 p.m. 


ADOPTION SEE PAGE(S) /^7^ 


CITY OF VANCOUVER 
SPECIAL COUNCIL March 11, 1971 


A Special Meeting of the Council of the City of Vancouver was 
held on Thursday, March 11, 1971, in the No. 1 Committee Room, City 
Hall, at 9:30 a.m. 


PRESENT: Alderman Adams (Chairman) 

Aldermen Bird, Broome, Hardwick, 

Phillips, Rankin, Sweeney 
and Wilson 

ABSENT: Alderman Linnell (Leave of Absence) 

Alderman Calder 

His Worship the Mayor (Civic Business) 
CLERK TO THE COUNCIL: R. Henry 


BUSINESS 

Local Improvements on the Initiative 
and by Petition 

MOVED by Aid. Bird, 
SECONDED by Aid. Rankin, 

THAT this Council resolve itself into a Court of Revision for the 
purpose of hearing complaints against the proposed assessments or the 
accuracy of frontage measurements, or any other complaint which persons 
interested may desire to make and which is by law cognizable by the 
Court, Alderman Adams in the Chair. 

- CARRIED 

COURT OF REVISION 

Street and Lane Pavements on the 
Initiative - Schedule No. 401 

The Court received from the Assessment Commissioner Schedule No. 

401 listing street and lane pavements on the initiative. Six (6) 
projects are involved. The Assessment Commissioner advised that there 
were insufficient objections to defeat any of the projects. No dele- 
gations were present to speak against the projects. 

MOVED by Aid. Rankin, 
SECONDED by Aid. Sweeney, 

THAT Schedule No. 401 as submitted by the Assessment Commissioner 
be approved . 

- CARRIED 

Pavement, Curbs, and Lane Pavements 
b y Petition - Schedule No. 402 

The Court received from the Assessment Commissioner Schedule No. 

402 listing 83 projects and improvements by petition. The Assessment 
Commissioner advised that the projects had been requested by the 
majority of the assessed owners affected by means of sufficiently 
signed petitions. No delegations appeared. 

MOVED by Aid. Bird, 
SECONDED by Aid. Broome, 

THAT Schedule No. 40 2 as submitted by the Assessment Commissioner 
be approved. 


- CARRIED 
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Pavement, Curbs, and Concrete Sidewalks 
oy Petition - Schedule No. 403 

The Court received from the Assessment Commissioner Schedule No. 
403 listing three (3) improvement projects by petition. The Assessment 
Commissioner advised that the projects had been requested by the 
majority of the assessed owners affected by means of sufficiently 
signed petitions. No delegations appeared. 

by Aid. Bird, 
SECONDED by Aid. Broome, 

THAT Schedule No. 40 3 as submitted by the Assessment Commissioner 
36 approved. 

- CARRIED 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Broome, 

THAT the Court of Revision rise and report. 

- CARRIED 

COUNCIL 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Broome, 

THAT the report of the Court of Revision be received. 

- CARRIED 

Local Improvement Subsequent 
Procedure - Schedule Nos. 401 - 403 


The Council noted a letter with respect to Project No. 3, 
Schedule No. 401 from Mr. Doutaz objecting to the degree of the 
proposed improvement to Ruby Street. 

The Council considered a report of the Board of Administration 
dated February 26, 1971, dealing with the various projects approved 
by the Court of Revision this day and containing the following 
recommendations : 

1. That the 'Initiative' project. Schedule 401, 
Item 1, (Cambie Street) be undertaken. 

2. That the 'Initiative' projects. Schedule 401, 
Items 2 to 6 , be undertaken subject to Council's 
approval of the 1971 Capital Budget. 

3. That the 'Petition' projects in Schedule 402, 
Items 1 to 83, and Schedule 403, Item 3, be 
undertaken subject to Council's approval of 
the 1971 Capital Budget. 

4. That the 'Petition' projects in Schedule 403, 
Items 1 and 2, (Champlain Heights) be under- 
taken . 

5. That the Engineer be authorized to call tenders 
for the approved paving and curb and gutter 
projects after Council's approval of the 1971 
Capital Budget. 


MOVED by Aid. Broome, 
SECONDED by Aid. Sweeney, 

THAT the foregoing report of the Board of Administration dated 
February 26, 1971 be approved. 

- CARRIED 

The Council then adjourned at 9:40 a.m. 


* * * * * 

FOR ADOPTION SEE PAGERS) 20.3... 
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CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 


A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, March 16, 1971, in the Council Chamber, at 
approximately 9:30 A.M. 

PRESENT : His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 
Hardwick, Phillips, Rankin, 
Sweeney and Wilson 

ABSENT: Alderman Linnell (Leave of Absence) 

CLERK TO THE COUNCIL : R. Thompson 

PRAYER The proceedings in the Council Chamber were opened 

with prayer, 

'IN CAMERA ' MEETING 

The Council agreed to an 'In Camera' meeting later this 

day , 

ADOPTION OF MINUTES 

MOVED by Aid, Sweeney, 
SECONDED by Aid, Adams, 

THAT the Minutes of the Regular Council meeting (including 
'In Camera'), dated March 9, 1971, be adopted, 

- CARRIED 

MOVED by Aid. Wilson, 
SECONDED by Aid, Bird, 

THAT the Minutes of the Special Council meeting (Court of 
Revision), dated March 11, 1971, be adopted, after including 
after Alderman Calder 's name in those recorded as absent, that 
the Alderman was on Civic Business, 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid, Sweeney, 
SECONDED by Aid, Wilson, 

THAT this Council resolve itself into Committee of the Whole, 
His Worship the Mayor in the Chair. 

- CARRIED 


UNFINISHED BUSINESS 

1, S/W corner Cassiar and McGill Street: 
Vesting Order (Mr, Campbell) 

Further consideration was given to the Board of Administration 
report (Property matters), dated March 5, 1971, regarding a 
Vesting Order in respect of property at the S/W corner of Cassiar 
and McGill Streets, On March 9th, the Council instructed a letter 
be forwarded to the solicitor for the owners, with copy to the 
owners, furnishing a copy of this Board of Administration report 
with the advice that after one week the City will be applying for 
a Vesting Order, 

MOVED by Aid , Bird , 

THAT Clause 1 of the report of the Board of Administration 
(Property matters), dated March 5, 1971, be adopted. 


- CARRIED 
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UNFINISHED BUSINESS (cont'd ) 

It was agreed to defer the following matters pending the 
hearing of delegations later this day: 

(a) Lease of Parking Site: 

N/E corner Dunsmuir and Richards Streets 

(b) Rental Increases: 
Wall and Redekop 

(c) Vancouver- Eraser Park District: 
1971 Provisional Budget 


COMMUNICATIONS OR PETITIONS 

1 . Vancouver Centennial Project 

A communication was noted from the General Chairman of the 
B.C. Centennial '71 Committee to the effect that the Vancouver 
Centennial Commemorative Project has been approved by such 
Committee and the Secretary of State. 

MOVED by Aid. Broome, 

THAT this information be received. 

- CARRIED 

2. Development Permit Application: 

6604 Victoria Drive - Delegation Request 

MOVED by Aid. Bird, 

THAT Mr. H. Haggstrom be given the opportunity of appearing 
before Council later this day in connection with a development 
permit application re a proposed development at 6604 Victoria Drive, 
in respect of use of a building for a massage and physiotherapy 
school . 

- CARRIED 

3 . Centennial Celebrations 

His Worship the Mayor, under date of March 16, 1971, submitted 
the following communication: 

"I have tried unsuccessfully to obtain funds from the Federal 
and the Provincial Governments ro Centennial celebrations but 
have been unable to get a commitment. 

In view of the fact that unless the City of Vancouver provides 
some monies there will be no celebrations within the city 
during what is probably our most important Centennial, 

I would therefore recommend to Council that a Centennial 
celebration fund be established from the appropriate municipal 
source in the amount of 20<;i per capita. In view of the cir- 
cumstances I would ask Council lor an early decision. 

These funds would of course be administered by our own 
Centennial Committee." 

MOVED by Aid. Sweeney, 

THAT the recommendation of the Mayor be approved in principle 
subject to a budget beinf>' submitted to Council by the Centennial 
Special Committee, for approval, and particularly the approval of 
each major item therein. 

- CARRIED 
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COMMUNICATIONS OR PETITIONS (cont'd) 


Centennial Celebrations (cont'd ) 

A recorded vote was requested 
f ol lows : 

FOR THE MOTION 

Alderman Phillips 
Alderman Sweeney 
Alderman Wilson 
Alderman Bird 
His Worship the Mayor 
Alderman Broome 
Alderman Adams 


The record, therefore, 

AGAINST THE MOTION 

Alderman Calder 
Alderman Hardwick 
Alderman Rankin 


IS as 


The motion was declared carried 


BOARD OF ADMINISTRATION AND OTHER REPORTS 

A . General Report, March 12, 1971 

Works and Utility Matters 

Retention of Vehicular Driveway: 

7250 Oak Street - Salvation Army (Clause 5 ) 

It was agreed to defer consideration of this clause pending 
the hearing of delegations per requests received. 

Street Closure and Mini- Park: 

Collingwood Street between 6th and 7th Avenues 
(Adventure Playground Committee) 
(Clause 6) 


MOVED by Aid. Wilson, 

THAT, pursuant to request received from the Adventure Play- 
ground Committee, P.T.A., Bayview Elementary School, approval be 
given to the closing of Collingwood Street between 6th and 7th 
Avenues for a mini-park during the period May 16 to 23, 1971, 
sub.iect to the following conditions and in accordance with report 
of the City Engineer and the Director of Planning and Civic 
Development : 

(a) The applicant enter into an arrangement satisfactory to 
Corporation Counsel indemnifying the City against all 
possible claims that may arise from the establishment of 
a mini-park, 

(b) Suitable signs and barricades be erected on Collingwood 
Street at 6th Avenue and at 7th Avenue, and at the Lane 
South of 6th Avenue, and that the costs of these items 
be borne by the applicant, 

(c) The street and mini- park be kept in a clean and tidy 
condition throughout the closure and that the street be 
returned to its original condition after the mini-park 
is removed, 

(d) Written consent to the closure be obtained by the 
applicant from the abutting property owners, 

(e) Arrangements are made for access of the garbage 
collection vehicle on garbage collection day. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Balance of Works and Utility Matters 

MOVED by Aid. Adams, 

THAT Clauses 1 to 4 inclusive of the report of the Board of 
Administration (Works and Utility matters), dated March 12, 1971, 
be adopted. 

- CARRIED 

Building and Planning Matters 

Retail Store: 1st Avenue and Rupert Street 
(Cedarhurst Properties Ltd.) 
(Clause 2) 


The Board of Administration submitted a report of the 
Director of Planning and Civic Development in the matter of a 
request from Cedarhurst Properties Ltd., for permission to 
expand an existing restaurant into an adjacent vacant rental 
space at 1st Avenue and Rupert Street, the site being presently 
zoned CD-I, Comprehensive Development District. 

It is advised the City Council, in May, 1968 after a Public 
Hearing, rezoned the site to CD-I to provide for a local shopping 
centre for local retail convenience type uses. An historic review 
of applications by the restaurant to expand is set out in the 
report, pointing out that in October, 1970, the Technical Planning 
Board refused an application to increase the restaurant size in 
order to occupy three of the six rental units. 

MOVED by Aid. Broome, 

THAT this clause of the report of the Board of Administration 
(Building and Planning matters), dated March 12, 1971, be referred 
back to the Director of Planning and Civic Development for 
further report, 

- CARRIED 

Balance of Building and Planning Matters 

MOVED by Aid . Adams, 

THAT Clauses 1 and 3 to 6 inclusive of the report of the 
Board of Administration (Building and Planning matters) , dated 
March 12, 1971, be adopted. 

- CARRIED 

Fire and Traffic Matters 

Tender: One Only Light Panel Truck (Clause 2) 

The Board of Administration submitted a report of the City 
Engineer, Fire Chief and Purchasing Agent as a result of tenders 
received for the supply of one light panel truck. Provision was 
made for prices on a conventional style panel and a cab forward 
style panel. The lowesi bid, however, was for a cab forward panel 
The Fire Chief does not recommend this unit since the required vehi- 
cles arc subject to a high risk of accidents and it is not con- 
sidered the cab forward panel oilers a sulTiciont safety I'eaturo 
while responding under emergency conditions. Tlio officials, 
therol'oro, recommend acceptance of the bid oflci'ed by International 
Harvester lor the supply of one International Model 1210 
Conventional Panel Truck at a total cost of $4,397.00 plus 5% 
Provincial Sales Tax. 


cont ' d 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


Tender: Light Panel Truck (cont'd ) 

MOVED by Aid . Bird, 

THAT the tender from International Harvester for the supply of 
this panel truck be approved, on the basis of the recommendation 
of the officials, and subject to contract satisfactory to the 
Corporation Counsel. 

- CARRIED 

Balance of Fire and Traffic Matters 

MOVED by Aid. Broome, 

THAT, in respect of the report of the Board of Administration 
(Fire and Traffic matters), dated March 12, 1971, Clause 1 be 
adopted and Clause 3 received for information. 

- CARRIED 

Finance Matters 

The Council commenced consideration of the report of the 
Board of Administration (Finance matters), dated March 12, 1971. 

(see pages li and 12 for action) 

The Council (in Committee) recessed at approximately 10:45 A.M. 
following which the Council (in Committee) reconvened at an 'In 
Camera' meeting in the Mayor's office after which the Council 
(in Committee) reconvened in open session in the Council Chamber 
at 11:30 A.M., with the same personnel present. 


COMMUNICATIONS OR PETITIONS (cont'd) 

Four Seasons Hotel Development: 
Coal Harbour Area 


Alderman Adams advised of a telegram from the Minister of 
Transport regarding the proposed Four Seasons Hotel Development 
in the Coal Harbour area and requested it be read at this time. 
The Council agreed. The telegram from the Minister of Transport 
reads as follows: 

"Advice received from the Vancouver Parks Board and 
other reports contend that Vancouver City Council 
will hold a meeting or meetings to discuss the Four 
Seasons/Harbour Park project with the Parks Board and 
other interested parties including representatives of 
the public at large. 

It is said that discussions will lead to City Council 
taking action to rescind the authority that would 
permit Four Seasons/Harbour Park to proceed. 

I will be obliged if you would advise mo soonest 
whether or not and when the meeting or meetings 
aforesaid will take place and whether or not City 
Council is going to approve tlio rescinding." 

MOVED by Aid. Adams, 

THAT a wire be forwarded to the Minister of Transport in 
reply to read as follows: 

"REURTEL of March 16 Council's reply is that the Vancouver 
Park Board does not make decisions for City Council. The 
City Council has no plans to hold public hearings on this 
subject nor is any consideration being given to rescinding 
any previous decisions on this development. The rezoning 
has been approved by City Council for the complex as 
proposed. A meeting is scheduled with tlie Park Board and 
interested parties but it is not a public hearing for 
rezoning purposes. Full docum(>ntation on this Harbour 
Park Four Seasons matter will lollow in the mall." _ CARRIED 
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COMMUNICATIONS OR PETITIONS (cont'd ) 

Four Seasons Hotel Development: 
Coal Harbour Area (cont'd) 


MOVED by Aid. Calder, in Amendment, 

THAT the City Council reply to the Minister's wire to the 
effect that at this time the City Council is only aware of a 
public meeting to be held in the near future on the Four Seasons/ 
Harbour Park property with the Park Board and other interested 
parties. Documentation since 1963 on the property involved will 
be forwarded tonight for your information. 

- LOST 

A recorded vote was requested on the Amendment by Alderman 
Calder. The record, therefore, is as follows: 

FOR THE AMENDMENT AGAINST THE AMENDMENT 


Alderman Rankin 
Alderman Hardwick 
Alderman Calder 
Alderman Phillips 


Alderman Adams 
Alderman Broomo 
Alderman Sweeney 
Alderman Wilson 
Alderman Bird 
His Worship the Mayor 


The amendment was declared lost 


A recorded vote was requested on the main motion by Alderman 
Adams. The record, therefore, is as follows: 

FOR THE MOTION AGAINST THE MOTION 

Alderman Sweeney Alderman Phillips 

Alderman Wilson Alderman Calder 

Alderman Bird Alderman Hardwick 

His Worship the Mayor Alderman Rankin 
Alderman Broome 
Alderman Adams 

The motion was declared c;arried. 


During consideration of the immediately foregoing matter, 
it was, 

MOVED by Aid. Rankin. 

THAT Mrs. M. Pigott bo permitted to speak to Council on 
this matter. 

- LOST 

(Alderman Rankin is recorded as voting for the motion) 


The Council recessed at approximately 12:00 noon, to reconvene 
in open session in the Council Chamber at 2:00 p.m. 

The Council, still in Committee of the Whole, reconvened in open 
session in the Council Chamber at 2:00 p.m.. His Worship the Mayoi 
in the Chair and the following members present: 

PRESENT: His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, Hardwick, 
Phillips, Rankin, Sweeney and Wilson 

ABSENT: Alderman Linnell (on Leave ol Absence!) 
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DELEGATIONS AND UNFINISHED BUSINESS (cont'd) 

2, Lease of Parking Site: 

N/E corner Dunsmuir and Richards Streets 

The Board of Administration, under date of February 19, 1971, 
submitted a report of the Supervisor of Property and Insurance in 
respect of tenders received for the operation of a parking site 
at the N/E corner of Dunsmuir and Richards Streets. Details are 
set out in this report of the bids received from Metro Parking 
Limited, Imperial Parking Limited and the Downtown Parking 
Corporation Limited, The bid of Metro Parking Limited is 
recommended . 

The Council received delegations as follows: 

Downtown Business Association (brief filed dated March 12) 
Downtown Parking Corporation (brief filed dated March 11) 
Metro Parking Limited 

After due consideration it was, 

MOVED by Aid. Calder, 

THAT Clause 7 of the Board of Administration report (Property 
matters), dated February 19, 1971, recommending acceptance of the 
bid of Metro Parking Limited, be adopted. 

- CARRIED 

3. Rental Increases: 
Wall and Redekop 

The Council received representations from the Vancouver Tenants 
Council, on behalf of "that Council and tenants of various apartments 
operated by Wall and Redekop Limited. The complaint was lodged 
against the amount of rental increases to take effect in the near 
future. In this regard a brief was filed under date of March 16, 
1971 . 

(see pages 18 and 19 for action) 


4. 1971 Provisional Budget: 

Vancouver- Eraser Park District 

A representative of the Save Our Parkland Association appeared 
before the Council and filed a brief dated March 16, 1971, requestin 
the Council increase its financial participation in the Vancouver- 
Eraser Park District. 

The Council, on January 12, 1971, instructed its delegates to 
the District to approve a mill rate lor the 1971 budget to not more 
than .35 mills. 

After due consideration, it was, 

MOVED by Aid. Adams, 

THAT the submission of the Save Our Parkland Association be 
recei ved . 

- CARRIED 
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COMMUNICATIONS OR PETITIONS (cont'd) 

4. Development Permit Application: 
6604 Victoria Drive 


Mr. H. Haggsti'om requested a hearing before the Council and 
it was granted for today, in connection with a development permit 
application to operate a massage and physiotherapy school at 
6604 Victoria Drive. However, a communication from his solicitors, 
Campncy & Murphy, requested Mr. Haggstrom be permitted to withdraw 
his request to appear, without prejudice, to have the matter more 
thoroughly investigated. 

Permission to withdraw was granted. 



REPORT REFERENCE AND BOARD OF ADMINISTRATION AND OTHER REPORTS 

B. (i) Centennial Project: Archives 

and Extension to Centennial Museum 

The Board of Administration, under date of March 10, 1971, 
submitted a report from the Director of Planning and Civic Develop- 
ment in respect of the Centennial Project re Archives and Extension 
to the Centennial Museum. Details of action taken since the 
Council resolution of February 2, 1971, authorizing action in 
this regard, are set out in this report, which is quoted as follows: 


"On February 2nd, 1971, City Council, araongst other things, 
resolved : 

'THAT the City of Vancouver make application immediately 
for a Centennial grant to provide for the housing of 
Archives, extension to the Centennial Museum and space 
for a Civic Display Area; the project to be developed 
in that sequence and to be carried out to the extent 
that funds are available.' 

'THAT the Architect be instructed to prepare sketch 
plans, cost estimates and a construction prograunme 
at the earliest possible date for approval by Vancouver 
City Council. ' 

In pursuance of the foregoing resolutions, an Officials Committee, 
under the Chairmanship of Mr.. H.W. Pickstona, Assistant Director, 
Civic Development, has held several meetings involving t^e City 
Clerk, Acting Director of Museums, Building Inspector and the 
Architects, in connection with the design of the Archives Building 
and the added Museum facilities. Messrs. Pickstone, Thompson 
and Leithead visited Victoria and spent most of a day with the 
Provincial Archivist, Mr. Willard Ireland, in a full discussion 
and an examination of the Provincial Archives. 

The City Clerk in consultation with the Provincial Archivist has 
calculated the space requirements and functional relationships 
for the Archives. The Acting Director of Museums in consultation 
with his staff has calculated the minimum space requirements for 
the extension to the Centennial Museum, principally storage to 
make possible the demolition of Building 14. 

The two Departments have organized their space requirements in 
such a way that certain facilities such as staff library, lunch 
room and photographic facilities can be shared and in soma cases 
the actual operation pooled. This will result in soma capital saving 
and also in continuing aaving in operating coata. A civic display 
area and a naeting room to aaat 100 people ware alao included. 


cont 'd . 


2^ 


Regular Council, March 16, 1971 9 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

CcMiltMinial Pi'ojocl: Ai'chives and 
\ t CM 1 sioi\ t o ( \'ntonnlal Muscnim (cont'd ) 

Preliminary sketch plans based on these requirements and functional 
relationships were prepared by the Architect and the cost of the 
building to provide these facilities was estimated in a preliminary 
way. This estimate indicated that all these facilities could not 
be provided within the Centennial funds available. 

the Council resolution notes that the work is to be carried out 
within the funds available and that the order of priority is: 

(a) the Archives 

(b) the extension to the Centennial Museum 

(c) the civic display area 

The money available within the terms of the Centennial grant is 
$1,144,000 which can include fees, fixtures and landscaping but 
does not include other furniture. 

Because a building providing space for all three components ceinnot 
be constructed within the funds available , the architect has 
prepared revised sketch plans aimed at a building within the funds 
available and which includes the following: 

(a) reasonable provision for the minimum requirements of 
the Archives 

- by the use of mezzanine arrangement, the basic 
requirements of the Archives are met for the 
time being 

(b) some provision for an extension to the Centennial Museum 
including relocation of space displaced by ■ the connection 
to the existing building: ' 

- the majority of this area is storage space but it is 
not large enough to accommodate the material presently 
in Building 14 even with the exclusion of the bulky 
items in that building. 

(c) there is no provision for a civic display area or meeting 
room but there is a lobby which will provide a limited 
display area for the Archives. ' 

The building has been designed so that it can be extended fairly 
readily to provide both extra stack area for the Archives and 
extra storage aorea for the Museum. The architect estimates 'that 
this building would cost a total of $1,215,000 made up as follows: 

Basic Building and Land- $1,040,000 
scaping - including minimum 
parking costs through the use 
of an existing concrete slab 
on land controlled by the 
Park Board 

Fixtures for museum work and 100,000 

laboratory areas 
Fees 75,000 

If the parking on the existing concrete slab is not available 
an extra parking cost of the order of $20,000 to $25,000 will 
result. 

There seems little point in providing some storage facilities for 
the Museum if this is not sufficient to accommodate the important 
material from Building 14 and thus permit its demolition. 


c-on t ' d , 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Centennial Pro.-ject: Archives and 
Extension to Centennial Museum (cont'd ) 

The architects estimate that the extra cost of providing extra 
storage space in the new facility to permit the demolition of 
Building 14 would be of the order of $75,000. 

The civic display area and lecture room would cost approximately 
$85,000, and could be added at a later date if required. 

The Building Inspector is reporting concurrently on certain defic- 
iencies within the Centennial ^4useum itself." 


Mr. W. Loithead of the firm of McCarter, Nairne and Partners, 
Architects, by the use of sketch plans explained the el' torts made 
by all parties concerned in this development to arrive at a pro.ject 
within the Centennial funds available. 

After due consideration, it was, 

MOVED by Aid. Broome, 

THAT the Architects be authorized to proceed with the working- 
drawings for the Archives building, on the basis of the program 
presented this day in the Board of Administration report dated 
March 10, 1971, and supported by sketch plans prepared by the 
Aichitects: the said program to include: 

(a) the basic building and landscaping including 
minimum parking costs through the use of an 
t\\isting concrete slab on land controlled by 
the Park Board, estimated at $1,040,000. 

(b) additional storage space tor the Museum in the 
new building, wliich will permit the demolition 

ol building #14, at an estimated cost of $75,000. 

(c) architects' fees, estimated at $75,000. 

subject to the whole program being revised to bring the total 
estimated cost within the amount of money available, namely, 
$1,144,000. and 

FURTHER THAT the matter of the provision of $100,000 for 
fixtures for Museum work and laboratory areas be not dealt with 
at the present time. 

— CARRIED 

B.(ii) Improvements to Workshop and Humidif ication 

of Centennial Museum - Furniture for Archives 

The Board of Administration, under date ot March 15, 1971, 
submitted the following report: 

'The Director of Planning is submitting a separate report on the 
Archives Building. In earlier consideration of the project, it was 
thought that the available funds would be sufficient to cover the cost of 
improvements to the workshop in the Centennial Museum and humidif ication 
of the galleries. It is now reali^ied that this is not so. The City 
Building Inspector reports on this matter as well as on the cost of furni- 
ture and equipment for the Archives. 

"On March 17th, 1970 Council laid over a report (copy attached) by 
the Director of Museums on funds required to carry out improve- 
ments to the workshops in the Centennial Museum which he con- 
sidered necessary. The cost of the work estimated by the Con- 
struction Branch of the Peniits k Licenses Department was 
$46,000. Over a year has passed since the estimate was made and 
it should now be increased to $50,000. 


cont 'd 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Improvements to Workshop and Humidif ication of 
Centennial Museum - Furniture for Archives (cont'd) 

In Deccab«r 1969 we were asked to obtain an estiiMte of coat of 
hunidif ication of the galleries in the Museum. The mechanical 
consultants for the Museum project prepared a report and estimate 
of cost amounting to $81,000. Updated to current costs, $90,000 
should now be allowed for this work. 

In the report on the Archives by the Director of Planning, funds 
are not included to cover the coat of furniture. It is difficult 
at this preliminary stage of development to submit a close esti- 
mate. On the basis of the last draft layout by the Architect, it 
is believed that the cost will be between $30,000 and $33,000. 
These figures do not include any provision for fUmiture and equip- 
ment for the Museum storage area." 

Your Board submits this report for t^1• COffSIDBRATION OP COUNCIL and 
notes that these are the major deficiencies in the Museum Complex and a report 
on lesser deficiencies will be submitted by the Museum Director at a later 
date. ' 

MOVED by Aid, Adams, 

THAT the matters set out in the loregoing report be referred 
to the Standing Committee on Finance for consideration, as and 
when dealing with the appropriate budgets. 

- CARRIED 

1= (copy of the report of March 13, 1970, by the Director 
of Museums, is on file in the City Clerk's Office) 


Finance Matters 

School Assessed Value 
Roll Back (Clause 3) 

MOVED by Aid. Phillips, 

THAT Clause 3 of the report of the Board of Administration 
(Finance matters), dated March 12, 1971, be adopted and the Board 
of Administration submit a report to Council on the ten highest 
reductions to property, made as a result of the \0% assessment 
limitation . 

- CARRIED 

Use of Queen Elizabeth Theatre: 
Vancouver's Theatre in the Park (Clause 4 ) 

The Board of AdminiHtration submitted a report of the 
Auditorium Manager on a request from the 'Theatre in the Park' 
respecting rental of certain City lighting units for its 
productions and use of the Queen Elizabeth Theatre if there 
is inclement weather at the time, A similar request was made 
last year but it is intended to stage the productions over a 
longer period in 1971, The Vancouvei' Civic Auditorium Board 
concurs with the Manager's proposal which is as follows: 

"that the lighting units be rented to them under the care 
and supervision oi the Queen Elizabeth Thc^atre lighting 
operator. In return, the sum of $3,600,00 be paid in 
advance by 'Theatre in the Park' as a rental credit. In 
case of rain, their production could be moved to the Queen 
Elizabeth Theatre and the rental credit used. If the 
credit is not used it will accrue to Theatre rentals. 
Rentals in excess of $3,600,00 and all other charges would 
be paid by 'Theatre in the Park' should they be forced by 
rain to move into the Theatre." 


cont 'd . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Use of Queen Elizabeth Theatre: 
Vancouver's Theatre in the Park (cont'd ) 

MOVED by Aid. Hardwick, 

THAT the foregoing proposal of the Auditorium Manager be 
approved . 

- CARRIED UNANIMOUSLY 

Approval of City's Applications for Loans 
under the Federal Provincial Special 
Development Loan Program (Clause 5) 


MOVED by Aid. Phillips, 

THAT Clause 5 of the report of the Board of Administration 
(Finance matters), dated March 12, 1971, be received for 
information and the Council approve the 20-year term repayment 
arrangement . 

- CARRIED 

Balance of Finance Matters 

MOVED by Aid. Bird, 

THAT Clauses 1, 2 and 6 of the report of the Board of 
Administration (Finance matters), dated March 12, 1971, be 
adopted . 

- CARRIED 

C. Personnel Matters, 
Suppl ementar y 


MOVED by Aid. Broome, 

THAT the report of the Board of Administration (Personnel 
matters. Supplementary), dated March 12, 1971, be adopted. 

- CARRIED 

D. Property Matters 

Sale of N/S East 6th Avenue. 

East of Commercial Drive (Federal Government) 
(Clause 3) 


MOVED by Aid. Broome, 

THAT City-owned Lots 9 and 10, Block 2 of Sub. 'C ' , Block 146, 
D.L. 264A, be sold as a direct sale to the Federal Government 
for the total sum of $18,000, in accordance with this clause of 
the report of the Board ot Administration (Property matters), dated 
March 12, 1971. 

- CARRIED 

Balance of Property Matters 

MOVED by Aid . Bird , 

THAT Clauses 1 and 2 of the report of the Board of Adminis- 
tration (Property matters), dated March 12, 1971, be adopted, 

- CARRIED 
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HOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

E. Personnel Regulations re Conferences, etc. 

MOVED by Aid. Adams. 

THAT the lol lowing report of the Board of Administration 
dated March 10, 1971, be adopted: 

(carr led) 

"Your Board initiated a review of the personnel regulations 
covering conferences, training courses and travelling ex- 
penses, in order to bring the present regulations into line 
with c\irrent practices, and to include various Council 
resolutions on the subjects, which have been made in recent 
years. 

This review has now been completed with the assistance of 
the Director of Finance, the Director of Personnel Services, 
the Comptroller of Accounts, the Internal Auditor and the 
Administrative Analyst. 

Changes are basically procedtiral with the exception of pro- 
viding that the Board of Administration may authorize Leave 
with Pay in Regulation 45-7. and limiting the authority 
of the Board to approving training courses up to $500.00, 
in Regulation 248 - 2. 

The revised rules if approved should not result in increased 
costs to the City. 

* 

Attached to this report is a tabulation of the revised 
regulations, opposltewhich has been set details of the 
original (current) regulations. 

Your Board 

RECOMMENDS adoption of the revised regulations, as submitted." 

- CARRIED 

♦Tabulation is on file in the City 
Clerk's Office 


At this point the Council observed a short recess. 


F. Transient Youth: 
Policy Proposals 

The Board of Administration, under date of March 8, 1971, 
submitted a detailed report from the Administrative Analyst, the 
Director of Welfare Services and the Director of Social Planning/ 
Community Development in the matter of provision for single 
transients, aged 18 to 25 years, seeking social assistance 
Details are set out undei' the sub-headings in the report of: 

Definition of Transients 

Procedure to Determine Eligibility and to provide 

Assistance to Transitmts 
Agency for Evtming and W(M>kend Referral Service 
Hostc^ls: Summt<r Bed Spac(^ 
Private Home Placement 
Meals and Lodging Programme 
Feed- In Programme 
Fui'tlier Assistance 


cont 'd . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Transient Youth: 

Policy Proposals (cent 'd ) 

Youth Job Placement 

Summer Street- Work Programme 

Health Services 

Transiency Persons Bi'anch 

Report oi the Director oi Personnel Services 
Space and Equipment 

Total Estimated Cost ol Recommended Programmes 
A summary ol the recommendations is set out as follows: 

It is recommended that: 

(a) The definition of transients proposed herein be adopted. 

(b) The Transiency Assistance Programmes, namely: 

i. Hostels: Svumner Bed Space; 

ii. Private Home Placement; 

iii. Meals and/or Lodging Programme; 

iv. Direct cash assistance ($12. 50); 
V. Youth Job Placement ; 

vi. Agency for E>vening and Weekend Referral; 

vii. Slunmer Street-Work Programme; 

be adopted, and the Unit Director, Single Men's Unit to 
undertake the co-ordination of the Transiency Persons Brancli 

(c) The Director of Welfare Services be authorized to implement 
(b) i. to vi., above, and the Director of Social Planning 
be authorized to implement (b) vii, 

(d) The report of the Director of Personnel Services be approved 

(e) i. The estimated net costs of the recommended programme 

in 1971 be provided by an adjustment of the 1971 
Departmental estimates during budget review in accord- 
ance with the recommendations of the Comptroller of 
Accounts. Note: It is anticipated that all programme 
will be approved for CAP and Provincial cost sharing. 
A formal request will be submitted to the Minister of 
Rehabilitation and Social Improvement for his approval 

ii. Authority be given, for expenditure of additional fund 
outlined at Section 15 above, prior to budget approval 

(f) A City Council delegation meet with the Federal Minister 
of Health and Welfare and the Secretary of State for the 
p\irpose of: 

i. clarifying Vancouver's policies and prof^rammes for 
yoxmg transients in 1971; and 

ii. requesting that federally conceived profyrammes for 
transients be co-ordinated with Vancouver's programme. 

{(r) This report be submitted to the Provincial Minister of 
Rehabilitation and Social Improvement for information. " 


cont 'd , 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Transient Youth: 

Policy Proposals (cont'd) 

The Board of Administration advised that the reference to 
one new position of Clerk-Stenographer II should be changed to 
read one new temporary position, as shown on the Board of Adminis- 
tration report on pages 6 and 7. 

MOVED by Aid. Adams, 

THAT the foregoing report with recommendations set out above 
dealing with transient youth, be adopted, as corrected. 

- CARRIED 

(Alderman Rankin is recorded as voting in the negative) 

G. Solid Waste Management: 

Greater Vancouver Regional District 

The Board of Administration, under date of March 5, 1971, 
submitted a report of the City Engineer on the report from the 
Greater Vancouver Regional District entitled 'Report on Solid 
Waste Management', dated July, 1970. The recommendations in that 
report are set out with particular reference to four types of waste 
which are causing disposal problems. The City Engineer and Board 
of Administration recommend the recommendations in the District's 
report be endorsed and particular emphasis be placed on 'solving 
the disposal problem' of semi-solids, oils and other non-sewerable 
fluids . 

MOVED by Aid. Bird, 

THAT the recommendations in the Board of Administration 
report of March 5, 1971 be approved and therefore the recommenda- 
tions in the July, 1970 report of the Greater Vancouver Regional 
District on Solid Waste Management be endorsed, and particular 
emphasis be placed on the solving of the disposal problem of 
semi-solids, oils and other non-sewerable fluids; 

FURTHER THAT a copy of this action of Council be forwarded 
to the Greater Vancouver Regional District. 

- CARRIED 

(The aforementioned reports are on file in the 
City Clerk's office) 

H . Speed Limits on some Arterial Streets 

On March 9th, 1971, the Council considered a recommendation 
of the Official Traffic Commission that speed restrictions on 
arterial streets not be altered. However, the Council at that 
time deferred the matter one week for further report. Subsequently 
the Board of Administration, under date of March 12, 1971, sub- 
mitted a report from the City Engineer setting out detail in this 
regard concluding with the recommendation that Clause 2 of the 
report of the Official Traffic Commission, dated March 1, 1971, be 
adopted, in which it is particularly recommended the speed 
restrictions on arterial and westend streets not be altered. 

MOVED by Aid. Bird, 

THAT Clause 2 of the report of the Official Traffic Commission 
dated March 1, 1971, on this matter, be adopted. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

I. Britannia Community Services Centre: 
Urban Renewal Scheme 


Under date of March 15, 1971, the Board of Administration 
submitted a report of the Director of Planninf^ and Civic Develop- 
ment, as endorsed by the Technical Planninf^ Board on March 12, 
1971, on the subject of the Britannia Community Services Centre 
and Urban Renewal Scheme. The subject matter is dealt with in 
detail under the following;- sub- head inf^s : 

Purpose of the Report 
Location 

Previous Actions 

Objectives of the Urban Renewal Scheme 

Outline of Proposals 

Administration 

Approximate Estimate of Costs 

The recommendation, as approved by the Board of Administration 
and the Technical Planning Board is as follows: 

'THAT this report be approved and sent to the Provincial 
Government for approval and forwarding to Central Mortgage 
and Housing Corporation as confirmation of the City's 
intention to proceed with the Britannia Community Services 
Centre project, and as the City's formal application for 
approval and contributions towards the implementation of 
the Urban Renewal Scheme under the provisions of Section 15 
of the Provincial Housing Act and Section 23B of the 
National Housing Act,' 

MOVED by Aid. Bird, 

THAT the foregoing recommendation be approved. 

- CARRIED 

J. Sale to Federal Government: Block 56, 
D.L. 541. situated Georgia, Robson, 
Hamilton and Homer Streets 


The Board of Administration, under date of March 15, 1971, 
submitted the tollowing report of the Supervisor of Property and 
Insurance : 


'On February 23rd, City Council received a Progress Report 
respecting the acquisition and development of Block 56, 1>.L.541 
for Federal Government office buildings. 

City Council in considering this report recommended that the 
Director of Planning and other officials be instructed to 
continue discussions with the Federal officials and report 
back as specific information is received. 

The City properties located in this block consist of: 

Lot 7 732 Homer (25' x 120'), improved with a 

2-storey brick and concrete building. 
Monthly lease to the Playhouse Theatre 
Company . 

Lots 18. 19 & 20 At the corner of Homer and Robson Streets. 

Monthly lease to John Hoffert for parking 

Lots 25 & 26 Fronting Hamilton St. Monthly lease to 

John Hoffert for parking. 

Lots 28-34 Fronting Hamilton St. No.l Firahall. 


cent 'd , 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Sale to Federal Government: 
Block 56 (cont'd.) 


Initial negotiations with the representative of the Department 
of Transport have commenced and as a result the Federal Govern- 
ment is prepared to make a prepayment of $750,000.00 to the City 
of Vancouver to be applied to the final cost of acquisition of 
City lots 7, 18, 19 & 20 except the south 7', 25 & 26, 28-34, 
Block 56, D.L. 541 and the improvements situated thereon. 

It is understood that the making and acceptance of this pre- 
payment will be without prejudice to either the City or the 
Federal Government, and that pending the determination of a 
final settlement, the City will remain in occupation and con- 
trol of the lots involved. This proposal has been reviewed 
with the City Solicitor and has his total endorsement. 

RECOMMENDED that the City of Vancouver accept by way of pre- 
payment the sum of $750,000.00 against the amount which may 
be reached through either negotiations and/or arbitration 
proceedings as compensation for all of the City owned lots in 
Block 56, D.L. 541 and the improvements situated thereon. The 
making and acceptance of this advance is without prejudice to 
either party and subject to the conditions contained in the 
foregoing report. " 


The Board ol Administration recommends adoption. 

MOVED by Aid . Adams , 

THAT the loregoinfi' rc^commendations be approved. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Caldcr, 

THAT the Committee oL the Whole rise and report. 

- CARRIED 

MOVED by Aid . Calder , 
SECONDED by Aid. Adams, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOTIONS 

It was agreed to consider Motions as this time. 

1. Closinfi' and Stopping up Portion 

of Prince Edward Street, north of Kent Avenue 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Bird, 

THAT WHEREAS the City of Vancouver is the owner of all the 
streets and lanes lying, within the limits of the City of 
Vancouver; and 

V/HEREAS the West 33 feet of Amended Block 10 (see 2[|.26l)i-L) 
lyinr; to the west of n line drawn narallel to and 33 feet 
pernendicularly distant East of the West boundary of said 
District Lot 313, GroiD 1, New Westminster District, Pl.'m 82? 
has been established as n road; and 

WHEREAS a portion of the said established road is surplus 
to the City's highway requirements; 
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MOTIONS (cont'd) 
Closing and Stopping up Portion of 

Prince Edward Street, north of Kent Avenue (cont'd ) 

BE IT THEREFORE RESOLVED THAT a portion of the West 33 feet 
of Amended Block 10 (see ?.l\.?.GV\-J>) lying to the West of a 
line drnwn T5anallel to and 33 feet norpend icular ly distant 
East of the West boundary of said Lot 313, Group 1, New 
VJestminster District, the same as shown outlined red on plan 
prenarp.d by H. B. Cotton, B.O.L.S., attested to on the Ij.th 
day of February, 1971 and marginally numbered LC L(.62, a nrint 
of which is hereto annexed, be closed, stopped up and conveyed 
to the abutting owner and subdivided with the abutting lands. 


- CARRIED 

2, Establishment of Land for Highway 
Purposes (W/S Miller Street, South 
of Kingsway) 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Bird, 

THAT WHEREAS the City of Vancouver is the registered owner 
of the East 15 feet of Lot 1 of Lot 8, Blocks 7, 9 and 11, 
District Lot 352, Group One, New Westminster District, Plan 1814; 

AND WHEREAS it is deemed expedient and in the public interest 
to establish the hereinafter described lands for highway purposes; 

BE IT RESOLVED THAT the East 15 feet of Lot 1 of Lot 8, 
Blocks 7, 9 and 11, District Lot 352, Group One, New Westminster 
District, Plan 1814, be, and the same are, hereby established for 
highway purposes and declared to form portion of highway. 

- CARRIED 

3. Rental Increases by 
Wall and Rodokop 

Earlier in the proceedings a delegation was received requesting 
the City's Rental Accommodation Grievance Board be authorized to offer 
to mediate rental disputes between tenants and owners. Wall and 
Redekop Limited. 

At the last Council meeting. Notice was given of the following 
motion : 


MOVED by Aid. Rankin (no seconder) 

THAT WHEREAS, upwards of 1,500 Vancouver citizens, many 
of whom are on fixed income, have been served by Wall it Redekop 
Corporation with notices of rent increases in the 8% to 12% range, 
effective April 1st 1971; 

AND WHEREAS, there has been no attempt on the part of the 
Corporation to justify these increases other than a vague roferenoo 
to increased costs and taxes, 

AND WHEREAS, the tenants concerned wrote the Corporation 
February 23. 1971 asking for a meeting to discuss the matter, but 
there has been no reply to this simple request; 

THfJlEFORE BE IT RESOLVED that the Vancouver City Council 
instruct the Rental Accommodation Grievance Board to publicly 
offer its services as a mediator in the matter in order to bring 
both sides together and effect a reasonable settlement. 


cont 'd 
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MOTIONS (cont'd) 

Rental Increases by 

Wall and Redekop (cont'd) 

Alderman Rankin was unable to obtain a seconder for this 
motion and therefore, the matter was not proceeded with any 
f urther . 

MOVED by Aid, Hardwick, 

THAT the submission on the sub.ject from the Vancouver Tenants 
Council, earlier in the proceedings, be received, 

- CARRIED 

BY-LAWS 

1, BY-LAW TO CONTRACT A DEBT BY THE ISSUE AND 

SALE OF DEBENTURES IN THE AGGREGATE PRINCIPAL 
AMOUNT OF $6,000,000 IN LAWFUL MONEY OF CANADA 

MOVED by Aid, Adams, 
SECONDED by Aid, Sweeney, 

THAT leave be given to introduce a By-law to contract a 
debt by the issue and sale of debentures in the aggregate 
principal amount of $6,000,000 in lawful money of Canada for 
the objects set out in Schedule "C", and the By-law be read a 
first time, 

- CARRIED 

MOVED by Aid, Adams, 
SECONDED by Aid, Sweeney, 

THAT the By-law be read a second time, 

- CARRIED 

MOVED by Aid, Adams, 
SECONDED by Aid, Sweeney, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in 
the Chair, 

- CARRIED 

MOVED by Aid, Adams, 

THAT the Committee of the Whole rise and report, 

- CARRIED 

The Committee then rose and reported the By-law complete, 

MOVED by Aid, Adams, 
SECONDED by Aid, Sweeney, 

THAT the report of the Committee of the Whole be adopted, 

- CARRIED 

MOVED by Aid, Adams, 
SECONDED by Aid. Sweeney, 

THAT the By-law be read a third time and the Mayor and 
City Clerk be authorized to sign same and affix thereto the 
Corporate Seal , 

- CARRIED 


(The By-law received three readings) 
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BY-LAWS (cont'd ) 

2. BY-LAW TO ASSESS CERTAIN REAL PROPERTY 
IN THE YEAR 1971 TO DEFRAY COSTS AND 
CHARGES RE COLLECTIVE PARKING PROJECTS 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT leave be given to introduce a By-law to assess certain 
real property in the year 1971 for the purpose of defraying the 
costs and charges with respect to certain collective parking 
projects, and the By-law be read a first time. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT Council do resolve itself into Committee of the Whole, 
consider and report on the By-law, His Worship the Mayor in the 
Chair . 

- CARRIED 

MOVED by Aid. Adams, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED 

(The By-law received three readings) 


NOTICE OF MOTION 

1. Four Seasons Hotel Development: 
Meeting 


Alderman Rankin ga\ e Notice of the following motion: 

MOVED by Aid. Rankin, 

THAT a meeting of the City Council be convened to hear 
representations on the zoning application and proposed building 
of the Four Seasons Motel at the entrance to Stanley Park; 

THAT the said meeting be convened in the evening and all 
interested parties be invited to prc^sent briefs on the subject 
matter . 

(not actioned) 

His Worship declared Notice could not be recognized as the 
content of the motion was out of order insofar as it refers to 
'hear representations on the zoning application'. 
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NOTICE OF MOTION (cont'd) 

2, Miscellaneous Expenses: 

The Vancouver Detoxification Centre Society 

Alderman Wilson gave Notice of the following motion, 
which was recognized by the Chair: 

MOVED by Aid, Wilson, 

THAT the Vancouver City Council be requested to supply an 
amount of up to $1,500,00 for the minor miscellaneous operations 
of the Vancouver Detoxification Centre Society on the same basis 
as last year with the permission to make advances from these funds 
for the initial operational expenses for the Greater Vancouver 
District Hospital Society, 

(Notice) 


ENQUIRIES AND OTHER MATTERS 


Alderman Hardwick - 
Board of Administration 
report on Transient 
Youth: Policy 


commented on the accommodation which 
would be available as referred to in 
the Board of Administration report 
dated March 8, 1971, considered 
earlier this day in respect of 
transient youth. 

The Alderman also enquired of what 
is the known contribution which will 
be received from the Federal Govern- 
ment , 

His Worship advised a release has 
.just been made today and a copy of 
the details will be furnished to the 
City, 

Alderman Calder also spoke to this 
matter expressing the view that the 
City should strike a liaison 
committee to work with the Federal 
Government and agencies. 


Alderman Wilson - 
Condition of Streets 
during Major Construction 


commented that in the case of future 
ma.jor construction, efforts should be 
made to devise ways and means of con- 
structing such buildings without 
requiring the use of so much of the 
sidewalk and road area. The Alderman 
suggested the matter be referred to 
the City Engineer for report. 


Alderman Wilson - 
User Tax for Sewers ro 
Program in Eastern Half of 
the Greater Vancouver Region 


referred to the fact that certain 
municipalities will be imposing 
chargers to raise funds for their 
share of the Annacis Island treat- 
ment plant and enquired of the 
City's financial participation 
insofar as the Southeast Sector is 
concei'ned . 


Alderman Adams advised this matter 
would have no great effect on the 
City of Vancouver, 
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Alderman Phillips - 
Delegations: Jericho 
Meeting 


enquired if any restrictions had been 
placed on the number of delegations 
which would be heard by Council at the 
public meeting regarding Jericho. 


The City Clerk reported that there 
were no restrictions placed upon those 
who may appear before the Council on 
the matter, if such delegations had 
made their requests before the meeting 
date. 


Alderman Bird - 
Criticism re Urban 
Renewal Grants 


commented on criticism by a member of 
Council as reported in a newspaper 
article in respect of Senior Govern- 
ment grants for Urban Renewal with 
particular reference to Strathcona 
and Britannia. 


His Worship the Mayor - 
Use of Capilano Stadium: 
International First Aid 
Competition 


referred to a letter dated March 4, 
from the Chairman, Workmen's Compensa- 
tion Board pointing out the importance of 
the Capilano Stadium being made 
available to the Workmen's Compen- 
sation Board and St. John Ambulance 
for the world 's first International 
First Aid Competition to take place 
on June 26th, as plans are well under 
way and it had been the understanding 
that the Capilano Stadium would be 
available . 


MOVED by Aid. Phillips, 
SECONDED by Aid. Wilson, 

THAT the City Council approve of the use of the Capilano 
Stadium for this purpose on June 26, 1971, subject to the 
agreement of the Park Board . 


- CARRIED 


The Council adjourned at approximately 5:10 P.M. 


The foregoing areMinutes of the Regular Council meeting 
dated March 16, 1971, which were adopted on March 23, 1971. 
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BOARD OF ADMINISTRATION (WORKS) 


March 12th, 1971 


The following is a report of the Board of Administration: 

WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 

RECOMMENDATIONS 


1. ENCROACHMENT FROM BUILDING ON 
LOT 15, BLOCK 370, D. L. 526 
2635 GRANVILLE STREET 

The building situated on the above-mentioned property 
encroaches upon the street a maximum of U'k inches. This encroachment 
has been validated for the past 21 years, expiring February 28th last. 
The owner requests a new agreement to validate the encroachment. 

I RECOMMEND that the encroachment of the building situated 
on Lot 15, Block 370, D. L, 526 be validated under the Encroachment 
By-law at an annual rental of $15.00 in accordance with the 
recommendation of the Supervisor of Property & Insurance . 

Your Board RECOMMENDS that the foregoing be approved. 


2. Freeway Connection - Georgia Viaduct 

to Highway 401 - Agreement (Completion of Study) 

The City Engineer reports as follows: 

"On March 24, 1970, City Council resolved: 

'that the firm of Phillips, Barratt, Hillier, 
Jones & Partners be appointed as the consul- 
tants in connection with this design project, 
subject to contract satisfactory to the 
Corporation Counsel. ' 

The signed Agreement, dated June 1, 1970, specified 
completion of the study within ten months, i.e. 
March 31, 1971. 

Phillips, Barratt, Hillier, Jones & Partners, have 
formally requested, by letter dated February 11, 1971, 
that the completion date be revised to June 30, 1971, 
because : 

'the complete team of sub-consultants was not 
appointed until three months after the date 
of the Agreement and we were not able to make 
effective progress at the early stages of the 
work. ' 

/continued 
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Clause 2 Continued 

This request is considered reasonable in view of the 
fact that the Design Team were not able to function 
fully until the Social Planning Sub-Consultant had 
been chosen and her appointment to the Team approved 
by Council on September 22, 1970. 

I therefore RECOMMEND that the completion date in the 
Agreement be revised to June 30, 1971." 

Your Board 

RECOMMENDS the foregoing report of the City Engineer be adopted. 

3. Agreement Re 

Freeway Connection, Georgia 
Viaduct to Highway 401 


The Deputy Corporation Counsel reports as follows: 

"On March 24, 1970, the firm of Phillips, Barratt, 
Hillier, Jones and Partners was appointed by Council 
as the consultants in connection with the above men- 
tioned freeway connection and subsequently an agree- 
ment was entered into between the City and the 
consultants with respect to this matter. 

To facilitate the work undertaken by the consultants, 
it was necessary to arrange with Burlington Northern 
Inc. for entry upon the Railway's right-of-way, gene- 
rally referred to as the "Grandview Cut". An agreement 
was accordingly prepared by this department between the 
Railway, the City and the consultants wherein the Railway 
granted to the City and the consultants the right to enter 
upon the Grandview Cut for the purposes of the said work. 
The City has agreed to indemnify and save harmless the 
Railway against any costs or damages which the Railway 
may suffer as a result of the conduct of the work. 

This agreement is satisfactory to the Railway and the 
consultants and it is RECOMMENDED that Council authorize 
its execution on behalf of the City. " 

Your Board 

RECOMMENDS that the foregoing recommendation of the Deputy 
Corporation Counsel be adopted. 

4. Tender No. 57-71-2 - Reinforced Concrete Pipe and 
Reinforced Concrete Manhole Sections and Lids 

The Purchasing Agent and City Engineer report as follows: 

"Tenders for the above were opened by your Board on 
February 1, 1971, and referred to the City Engineer 
and Purchasing Agent for report. The working 
tabulation is on file in the Purchasing Agent's 
Office. 
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(WORKS - 3) 


Clause 4 Continued 

Funds for all purchases are provided for in the Capital Budget. 
The City's annual requirements are approximately :- 


(b) Concrete Manhole Sections and Lids - $ 48,000.00 

Ocean Cement Limited offered the full range of sizes and 
classes with both types of joints, whereas Lafarge Concrete 
Limited only offered 5 of the 15 tongue and groove joints 
and 9 of the bell and spigot joints. 

Lafarge Concrete Ltd. offered the low bid on their 5 tongue 
and groove items and identical bids on their bell and spigot 
items. We are, therefore, recommending that each firm be 
awarded their low bid items and the identical bid items be 
awarded to both firms, so in the case of pick-ups or urgent 
requirements, the City can obtain the pipe from the firm 
that is closest to the job site, or the one that has the 
material in stock. 

Canadian Johns-Manville Co. Ltd. submitted tenders offering 
asbestos cement pipe; however, this product is not acceptable 
as the pipe is not reinforced as specified. 

The City Engineer and Purchasing Agent RECOMMEND acceptance 
of the low bids to specifications, for a one year period , 
as follows : 

The 5% Provincial S.S. Tax and cartage at $3.00 per ton to 
be in addition to all prices shown in the report and in the 
tabulation. 

Items Estimated Costs 


(a) Concrete Pipe 


80% with tongue and groove joints 
20% with bell and spigot joints 


$135,000.00 
$ 28,000.00 


Lafarge Concrete 
Ltd. 


Ocean Cement 
Ltd. 


Approx. Total 
Cost 


(a) Concrete Pipe : 
Tongue & Groove 


30" and 42" at a 
total cost of 
approximately 
$45,000. 


18", 21", 24", 


15", 20", 22", 
27", 36", 48", 

54" and 60" at 


a total cost of 


approximately 
$90,000. 


$135,000.00 


(b) Concrete Pipe : 
Bell & Spigot 


A portion of all 
sizes 18" to 54" 
inclusive at the 
unit prices ten- 
dered. 


A portion of 
all sizes 15" 
to 60" inclu- 


sive at the 
unit prices 
tendered. 


$ 28,000.00 


(c) Concrete Manhole 
Sections & Lids 


All sizes at a 
total estimated 
cost of $48,000 $ 


48, 000. 00 
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Clause 4 Continued 
Your Board 

RECOMMENDS that the recommendation of the City Engineer and 
Purchasing Agent be approved, subject to a contract satisfactory 
to Corporation Counsel. 


CONSIDERATION : 

5. Retention of Vehicular Driveway 
- 7250 Oak Street 


The Director of Planning reports as follows: 

"Major S. Armstrong of the Salvation Army has submitted 
Development Permit Application No. 53933 for a 'Driveway 
from 57th Avenue to the boarding home for girls' (An 
Institution of a Charitable Character) . 

The site is located at the north east corner of West 57th 
Avenue and Oak Street. 

The request is to retain an additional driveway leading 
from the building along the easterly portion of the site 
to West 57th Avenue. This additional driveway has been 
black-topped and completed. 

Original Approval 

In 1958 Development Permit #8332 was approved by the 
Technical Planning Board to permit a former dwelling 
to be used by the Salvation Army as an Institution of 
a Charitable Character i.e. a Home for Unmarried Mothers. 

The approved plans of development show an off-street 
parking area for 12 cars in the north east corner of 
the site with one vehicular driveway leading to Oak 
Street. The vehicular crossing on Oak Street being 
approximately 220' north from the intersection of Oak 
Street and West 57th Avenue. 

First Request for an Additional Driveway 

In June 1970, B.A. Black Top on behalf of the Salvation 
Army filed Development Permit Application No. 52573 to 
have the additional driveway from the building with 
vehicular access to West 57th Avenue. 

The driveway had already been installed and black- topped. 
The City Engineering Department had previously approved a 
Boulevard crossing to West 57th Avenue. Shortly after- 
wards the City Engineering Department advised the Salvation 
Army that provision of the Boulevard crossing would be 
subject to the Salvation Army being first able to obtain a 
Development Permit for the driveway, otherwise the crossing 
agreement must be cancelled and the Boulevard restored by 
the City. 


/ continued 
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Clause 5 Continued 

The Technical Planning Board, when considering Development 
Permit Application No. 52573 received a joint letter from 
five neighbouring property owners objecting to the instal- 
lation of the driveway. The letter stated in part that 
"... when "Maywood" the Salvation Army Home for Unwed 
Mothers was established, that institution promised that 
there would be no access to or from 57th Avenue. . . ' . 

The Technical Planning Board REFUSED the Development Permit 
Application as it considered that site vehicular access 
from 57th Avenue was unsuitable and that any vehicular 
access should be restricted to Oak Street. The Technical 
Planning Board was prepared to give further consideration 
for additional vehicular access from Oak Street. 

Second Request for the Additional Driveway 

In November 1970, a new Development Permit Application No. 
53933 was filed by Major S. Armstrong of the Salvation Army 
to retain the driveway to West 57th Avenue. 

Major Armstrong verbally advised that this new application 
was filed only after discussion with surrounding property 
owners. The Salvation Army now proposed to landscape 
with suitable plants and shrubs a 26' wide area between 
the driveway and the easterly property line. If desired, 
ornamental lights could also be provided at the edge of 
the driveway similar to those now in existence to the Oak 
Street driveway entrance. 

Consideration of the Development Permit Application was 
deferred pending the notification of ten surrounding 
property owners. Objections were received from five 
property owners. A letter of approval was received 
from one property owner. 

The Technical Planning Board requested that this Develop- 
ment Permit Application be first reported to City Council 
prior to final consideration being given to the Development 
Permit Application by the Technical Planning Board having 
regard to the objections received and also that the Technical 
Planning Board was prepared to grant additional vehicular 
access to Oak Street. " 

Your Board submits the foregoing report for the CONSIDERATION of 
City Council. 

DELEGATION REQUESTS - MAJOR S.R. ARMSTRONG 

- MR. P. A. BURNS FOR PETITIONERS 

(Circulated for the information of City Council are: 

A. Location Map. 

B. Letter dated February 26, 1971, from Major S.R. Armstrong, 
the Salvation Army. 

C. Letter in favour of driveway from Mr. E. L. Morris. 


D. Four letters of objection from five property owners. ) 
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5. Street Closure and Mini-Park 

Collingwood Street Between 6th and 7th Avenues 

Your Board submits the following report of the City Engineer and 
the Director of Planning and Civic Development: 

"The attached letter dated October 30, 1970, was received 
from the Adventure Playground Conmittee, P. T.A. , Bayview 
Elementary School, requesting temporary closing of Colling- 
wood Street between 5th and 7th Avenues - the section 
fronting Bayview Elementary School - turning the street 
into a mini-park to facilitate the School's Sports Day, 
hot dog sale and other activities. 

A closure of one week was requested to justify the building 
of kiosks, placing of potted trees and benches. At the 
time of the letter, specific dates foi; the closure were 
not known. The applicant has now established the dates 
as May 16 to 23, 1971. 

A similar request for temporary street closure was approved 
by City Council on August 11, 1970. This was for a closure 
for three-and-a-half weeks of a portion of Yew Street, 
Kerrisdale Commercial District for a 'Village Square'. 

The letter also indicated that the present school is cramped 
for play area; although the School Board plans to purchase 
more land for school ground it has not yet done so and a 
mini-park may be a possible alternative in order to increase 
the play area. In addition to the School there are two 
properties abutting this portion of Collingwood Street, both 
of which are flankage. 

The City Engineer and the Director of Planning have no 
objection to such a temporary closure. However, any 
further extended request for closure of Collingwood Street 
for a mini-park would have to be reviewed further. 

If permission be granted to the Adventure Playground Commit- 
tee, PTA, Bayview Elementary School, to close Collingwood 
between 5th and 7th Avenues for a mini-park during the period 
of May 16 to 23, 1971, such permission shall be subject to 
the following conditions: 

A. The applicant enter into an arrangement satisfactory 
to Corporation Counsel indemnifying the City against 
all possible claims that may arise from the estab- 
lishment of a mini-park. 

B. Suitable signs and barricades be erected on Colling- 
wood Street at 5th Avenue and at 7th Avenue, and at 
the Lane South of 5th Avenue, and that the costs of 
these items be borne by the applicant. 

C. The street and mini-park be kept in a clean and tidy 
condition throughout the closure and that the street 
be returned to its original condition after the mini- 
park is removed. 
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Clause 6 Continued 

D. Written consent to the closure be obtained by the 
applicant from the abutting property owners. 

E. Arrangements are made for access of the garbage 
collection vehicle on garbage collection day. " 

Your Board submits the report of the City Engineer and the 
Director of Planning and Civic Development for Council's 
CONSIDERATION. 


* * * * * 


FOR ADOPTION SEE ?AQl{S) 20^-6... 
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BUILDING AND PLANNING MATTERS 


RECOMMENDATIONS 

1. Thurlow Si Nelson: Nicholson Towers 
Senior Citizens Public Housing Project 

Your Board submits the following report of the Director of Finance: 

"The final statement of costs has been received from Central 
Mortgage and Housing Corporation re the Nicholson Towers Housing 
Project. The statement shows that construction costs, including 
land acquisition and other costs amounted to $2,107,637.25 to 
which has been added interest during construction less revenues 
received to December 31, 1969 amounting to $120,49 7.13 for a 
total capital cost of $2,228,134.38. 

This Project contains 187 single units and 35 double units. 

The total capital cost is to be amortized by 50 equal annual 
payments of $139,341.57. The amount of the annual payment has 
been verified by the Comptroller of Accounts. 

The Statement of House Construction and Ground Service Costs as 
at December 31, 1969 has been accepted on behalf of the Federal- 
Provincial Partnership by Central Mortgage and Housing Corporation 
and the Province of British Columbia and it is in order for the 
City Clerk to indicate the City's acceptance by signing the 
Statement. " 

Your Board RECOMMENDS that the City Clerk be authorized to sign the 
Statement indicating acceptance by the City of Vancouver. 

2. 1st & Rupert: Change Retail 
Store to Restaurant 


The Director of Planning & Civic Development reports as follows: 

"Mr. A. A. Saba of Cedarhurst Properties Ltd., has submitted a 
letter dated January 22, 19 71) to City Council requesting approval 
to expand an existing restaur&nt into an adjacent vacant rental 
space . 

The building is located at the south west corner of East 1st 
Avenue and Rupert Street. The 126' x 129' site is zoned as a 
CD-I Comprehensive Development District. 

In May, 1968, City Council after a Public Hearing passed a By-law 
to re zone this site to a CD-I Comprehensive Development District 
to provide for a local shopping centre to provide for local retail 
convenience type uses as was requested by local residents. 

The amending By-law provides that 


...the only uses permitted within the said area and the 
only uses for which development permits will be issued are: 


(a) 


Retail Establishments 
Grocery Store 

Bakery, retailing on premises 
Drug Store. 


(b) 


Service Establishments 

Barber or beauty shop 

Cleaning and dyeing shop (collection delivery only) 
Launderett or coin-operated dry-cleaner 
Restaurant (excluding drive in) 
Shoe repair shop. 


cent ' d 
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Clause 2 continued 


(c) Other local convenience commercial uses similar 
to the foregoing, subject to the approval of the 
Technical Planning Board. ' 

The plans of development as approved by the original development 
permit #45353 indicate six separate retail stores with the six 
units being used for beauty care, bakery, grocery, beauty shop, 
drugs, and launderette. 

In 1969 a request to extend a coffee shop - restaurant occupying 
one unit into a larger development occupying two units was referred 
by the Technical Planning Board to City Council. Questioned was 
the size of the proposed restaurant development being for a much 
larger area than for only the local neighbourhood. 

In addition to the Coffee Shop and Restaurant facilities the 
development known as 'Ray's Kitchen' also provides a food take-out 
and home delivery service. 

Mr. A. A. Saba appeared before Council as a Delegation. City 
Council resolved that: 

'Approval be given to the development of Units 1 and 2 
for restaurant purposes, pursuant to application received; 

FURTHER THAT in respect of units 3, 5 and 6, such be 
retained for use in accordance with local neighbourhood 
shopping, as laid down re CD-I Comprehensive Development 
District. ' 

In October 19 70, a Development Permit Application No. 5 369 3 to 
increase the restaurant size so as to occupy three of the six 
rental units was REFUSED by the Technical Planning Board as: 

'The total restaurant area, as now proposed, is 
considered to be contrary to the amending By-law 
as approved by City Council in that the restaurant 
is larger in area than needed to serve local shopping 
district. ' 

The requested expansion of the restaurant was considered at 
variance with the approval originally granted to the CD-I Zoning 
in 1968 to provide local shopping facilties to serve the local 
residents . 

The six units are at present occupied by: Cafe Restaurant (2 
units), Vacant (1 unit). Grocer Store (1 unit). Hairdresser 
(1 unit) , Clothing Store (1 unit) . 

Recommendation 

That the letter to City Council be received and that Mr. A. A. 
Saba be provided with a copy of this report." 

Your Board RECOMMENDS that the recommendation of the Director of Planning 
and Civic Development be endorsed. 


3. Urban Renewal Scheme No. 6 

(Second Narrows Bridge Area) 

The Director of Planning & Civic Development reports as follows: 

"Urban Renewal Scheme No. 6 which will provide approximately 7 
acres of new industrial sites north of the approaches to the 
Second Narrows Bridge, is being implemented under agreement dated 
September 21, 1967 between Central Mortgage & Housing Corporation 
and the City and agreement dated January 23, 1968 between the 
Province and the City. 

cont'd 
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(BUILDING - 3) 


These agreements were negotiated on estimates of cost which were 
prepared in March, 1967. Awards on two arbitrations involving the 
last private ownerships to be acquired, were recently handed down. 
The amounts concerned together with other expenses for which the 
partnership of the City and senior governments will be responsible, 
show that the portion of the estimates for the acquisition of 
private property will be exceeded. The estimates for abandonment 
and removal of services and installation of new services have been 
reviewed as increases in the cost of this work are anticipated 
and revised estimates have been prepared. There may be some 
possibility of effecting slight savings on the other elements 
included in costs and recoveries, but such savings are not likely 
to be adequate to off-set the increased costs referred to above. 

The estimates for municipal services are based on the anticipation 
that the work will be done this year. If the work is further 
delayed revised estimates may be necessary. 

The following tabulation shows the figures under which the agreemen 
were negotiated, together with expenditures to December 31, 1970, 
and revised estimates. 

(1) (2) (3) 

Expenditures 
Figures covered & Recoveries 

by to Revised 

Current Agreement Dec. 31, 1970 Estimates 


(i) 


1. COSTS 

(a) ^Acquisition & 306,500 
clearance . . 

(b) Municipal services 126,400 

(c) Administrative 43,800 (iii) 
costs 

TOTAL 476,700 

2. RECOVERIES 211,500 

3. NET COST 265,200 

4. COST SHARING 
Central Mortgage & 

Housing Corporation 

(50%) 132,600 
Province of British 

Columbia (25%) 66,300 

City of Vancouver 

(25%) 66,300 


185,327.98 

6,201.91 
13,611. 17 

205,141.06 
2,705.16 


350,000 

175,000 
43,800 

568,800 
228,300 
340,500 


170,250 
85,125 
85,125 


(i) Includes allowances for lands within project area forming 

streets and lanes, ($92,000, not yet charged to the scheme), 
municipally-owned properties, acquisition of private property 
and demolitions. 

(ii) Includes abandonment and removal and installation of new 
services, and commuting of existing local improvements. 

(iii) Includes fees for various professional services. City staff 
costs, relocation costs and miscellaneous costs. 

It is recommended that the revised estimated cost of implementing 
Urban Renewal Scheme No. 6 as set out in this report, be approved 
and that this report be submitted to the Province and Central 
Mortgage & Housing Corporation for approval and re-negotiation of 
the aggreements of January 23, 196 8 and September 21, 196 7 respect- 
ively." 


Your Board RECOMMENDS that the recommendations of the Director of 
p'lanning and Civic Development be endorsed. 


23^ 


1 ^ 


Board of Administration, March 12, 1971 (BUILDING - 4) 

4. 3513 Point Grey Road 

Letter from Dr. Douglas Telford 

Dr. Douglas Telford by letter dated February 16, 1971, to City Council, 
acknowledges receiving a copy of a Board of Administration report of 
January 27, 1971, as adopted by City Council on February 2, 1971. This 
report dealt with certain questions asked by Dr. Telford regarding view 
restrictions for buildings on the north side of Point Grey Road and a 
porch projecting two feet into a 5' required sideyard of a new one 
family dwelling at 3513 Point Grey Road - being immediately to the east 
of Dr. Telford's house. 

In a letter of February 16, 1971, Dr. Telford asks: 

"Is the porch at the north west corner of Mrs. Culter's house 
extending approximately two feet into the sideyard legal or illegal? 
If it is claimed to be legal then what is the rule or regulation 
which permits it? I have been told on good authority that such a 
porch is not legal when constructed onto a one family dwelling." 

The Director of Planning & Civic Development reports as follows: 

"The property in question is 3513 Point Grey Road being on the 
north side of Point Grey Road between Dunbar and Waterloo Streets. 

The Board of Administration report dated January 27, 1971, as 
adopted by City Council on February 2, 1971, advised in answer to 
Dr. Telford's earlier question about a porch extending 2' into the 
sideyard of the adjoining easterly one family dwelling that: 

'...because of the nature and location of the site a survey 
plan was requested by the Building Division in October 1970, 
from the owner of the new one family dwelling. This has not 
yet been received. The City Building Inspector sent a 
further letter of request on January 19, 1971. The owners' 
architects have advised that the requested survey plan will 
be submitted shortly...' 

The survey plan was received February 18, 1971. The plan shows 
the new one family dwelling at 3513 Point Grey Road maintains a 
5' sideyard adjacent to the east side. of Dr. Telford's lot except 
for a planter projecting at the north west corner of the building. 
This is the area inquired of by Dr. Telford. 

At this point a planter on a cantilevered deck projects 1.6' into 
the 5'0" sideyard leaving for a length of 9.2' a sideyard of 3.4'. 

This is generally as shown on the plans of development as approved 
by Development Permit No. 49784 for the one family dwelling at 
3513 Point Grey Road. The planter was erroneously approved as the 
plans were misinterpreted believing that at this particular part 
of the site the planter was at grade level, not as it was in fact 
approximately 8'0" above grade. 

The regulations of the Zoning and Development By-law do however 
provide that eaves, gutter, sills, and chimneys or other similar 
projections as determined by the Director of Planning & Civic 
Development can project into a required sideyard provided such 
projections do not exceed 21" in depth. 

As the development was indicated on the approved Development Permit 
Drawings; and is in respect of the planter only; your officials do 
not suggest any further action. 

I recommend that Dr. Telford's letter be received and a copy of this 
report be provided." 

Your Board RECOMMENDS that the recommendations of the Director of Planning 
and Civic Development be endorsed. 


(Circulated for the information of Council is a letter 
dated February 16, 1971, from Dr. Douglas Telford) 
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5. Transportation Corridors and 
Land Use Control 


On November 10th, 1970, City Council resolved: 

"That whereas the Minister of Municipal Affairs has suggested that 
the Greater Vancouver Regional District take over land use control 
on proposed transportation corridors : 

Be it RESOLVED that the Board of Administration report to Council 
on the implications to the City of transportation corridors and 
land use control, and possible action by Council in anticipation 
of the Greater Vancouver Regional District taking over land use 
control powers . " 

The following is a report of the Director of Planning & Civic Development 
and the City Engineer: 

"It is premature to discuss making land use control in transportation 
corridors a regional function, because at present nothing is known 
about the elements to be included in a corridor system, the degree 
of utilization, locations for such systems, or the impact of the 
system on adjacent areas. 

In principle, it is agreed that 'corridors' for people and goods 
transportation and for other appropriate transmission services 
such as power lines, pipelines, etc. must cross municipal boundaries 
and adequate controls be devised. 

The resolution of the corridor question therefore seems to fall 
into two stages : 

(a) The determination of the system, their locations, extent, 
type, etc. and 

(b) The determination of operational measures to establish, 
control and utilize these corridors. 

The First Stage (Item (a) above) should be examined on a regional 
basis to ensure compatibility between the more immediate Stage 2 
systems plans in the downtown and other built-up areas and the 
future system requirements in developing areas of the region. In 
discussion with the Director of Planning for the Greater Vancouver 
Regional District, he advised us that an examination of overall 
regional system requirements and possibilities would be done by 
his department as part of their forthcoming Broad Brush Trans- 
portation Study. He expects this examination to be complete by 
about July 1971. 

Your officials feel that the City should await the results of 
this First Stage (Item (a) above) examination by the Greater 
Vancouver Regional District Planning Department before proceeding 
with the consideration of any operational arrangements. 

Your officials therefore RECOMMEND that: 

No further action be taken at this time on the matter of Trans- 
portation Corridors and Land Use Control and this matter be reviewed 
and reported on further by your officials when the First Stage 
(Item (a) above) results are obtained from the G.V.R.D." 

Your Board RECOMMENDS that the recommendations of the Director of 
Planning and Civic Development and the City Engineer be approved. 


cont ' d 
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6. West End Community Centre/Senior Citizens' 

Housing Project - Determination of Community 
Centre Content 


Your Board submits the following report of the Director of Planning & 
Civic Development: 

"The Board of Parks & Public Recreation, advised by the West End 
Community Centre Association, are presently considering the 
precise nature of various recreational facilities to be incorporated 
in the above project. While it is agreed that an ice skating rink 
is a priority item for inclusion, the precise nature and size of 
such a facility has not been determined. 

The Park Board, at their meeting on March 8, 19 71, passed the 
following resolution: 

'THAT City Council be requested to approve an expenditure 
of up to $1,000 for a special consultant to be hired by 
the architects, Thompson, Berwick, Pratt & Partners, to 
evaluate and report on a desirable economic size for an 
ice rink to be included in the recreation centre.' 

The subconsultant firm of P.S. Ross & Partners will be undertaking 
this work for the architects, subject to approval by Council of 
the Park Board request. The cost of such work up to $1,000 would 
be included within the fees chargeable against the $2 million 
local improvement by-law raised for this purpose. 

It is recommended that the request of the Park Board be approved 
by Council and the consultant architects be authorized to employ 
the necessary subconsultant." 

Your Board RECOMMENDS that the recommendation of the Director of Planning 
and Civic Development be approved. 


* * * * * 


FOR ADOPTION SEE PAGE{S) io6 
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FIRE AND TRAFFIC MATTERS 


RECOMMENDATION: 


1 • 1971 Greater Vancouver Sea Festival Parade 

The Deputy City Engineer reports as follows: 

"In a letter dated January 25th, 1971, the General Manager of 
the Greater Vancouver Sea Festival Society requests permission 
to hold their annual parade on Saturday, July 17, 1971, to 
highlight the opening of the Greater Vancouver Sea Festival 
Week, which will take place from Saturday, July 17 to Sunday, 
July 25, 1971. 

The Sea Festival Society wish to use the same route as used by 
the P.N.E. parade last year, rather than the Hastings, 
Granville, Georgia, Nicola, Pender route used in previous 
years. It is proposed that the parade start at 10:30 a.m. at 
Burrard and Georgia Streets and proceed through the Downtown 
area via Burrard and Hastings Streets to a dispersal point at 
Clark Drive. 


They feel that as this is a Centennial year, a longer route 
is required to accommodate the extra bands, floats and 
additional spectators that are expected to attend this year's 
parade . 

The proposal has been discussed in detail with the Police 
Department and Transit Authority. The Transit Authority 
stated that the parade could be accommodated provided that 
the necessary parking prohibitions and barricades are pro- 
vided . 

In accordance with Council resolution, dated June 9, 1964, the 
signing and Policing of the streets involved will be carried 
out by the City without charge. 


It is therefore RECOMJffiNDED that: 


The request of the Vancouver Sea Festival Society to hold the 
Sea Festival opening day parade on Saturday, July 17, 1971, 
commencing at 10:30 a.m. from Georgia and Burrard Streets, 
and proceeding via Burrard and Hastings Streets to Clark 
Drive, be approved." 

Your Board RECOMMENDS that the foregoing report of the Deputy City 
Engineer be adopted. 

(Copies of the Vancouver Sea Festival Society's letter dated 
January 25, 1971 are circulated for the information of Council) 


CONSIDE RATION: 


2 . Tender No. 39-70-7 For One Only Light Panel Truck 

The Fire Chief, City Engineer and Purchasing Agent report as 
follows : 

"Tenders for the above supplies were opened by your Board 
on December 21, 1970. 


/. . . Cont , 
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Clause 2 continued 

Only one light panel truck is required. The tender provided 
for prices to be offered on: 

Item 1 - a conventional style panel 

Item 2 - Cab forward style panel 

Only one bid was received for each item as follows: 


Pacific CMC International 

Harvester 

Item 1 - Conventional 

panel no bid $4,397.00 

Make and Model - 1210 

OR 

Item 2 - Cab forward panel $3,765.12 no bid 

Make and Model CMC GE2600 5 

The 5% Provincial Sales Tax is in addition to the above prices 

Both of the above bids meet specifications. However, the Fire 
Chief does not recommend the low bid offered by Pacific CMC fo] 
a cab forward unit for the following reasons: 

'Each of the three Fire districts has a district chief 
vehicle assigned to it. These vehicles are totally 
operational and respond to approximately 3500 calls a 
year . 

These responses are under emergency conditions, and are 
subject to a high risk of accidents because of the 
number of calls. The safest equipment for the protection 
of personnel should therefore be used. 

While a cab forward type vehicle is acceptable under 
normal driving conditions, it is not considered, by this 
department, to offer a sufficient safety factor in the 
event of accident while responding under emergency con- 
ditions . 

The conventional panel trucks, now in use, have been in- 
volved in head-on collisions. Had it not been for the 
protection provided by the forward part of the vehicle 
absorbing most of the impact, serious injuries might have 
been sustained. As cab forward units do not provide this 
impact protection, chances of injuries would be substan- 
tially increased. ' 

We therefore recommend acceptance of the bid offered by 
International Harvester (Item 1) for the supply of one only 
International Model 1210 Conventional Panel Truck at a total 
cost of $4,397.00 plus 5% Provincial Sales Tax. 

The recommended bid is $631.85 or approximately 16%% higher 
than the low bid. 


/. . .Cont . 
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(FIRE 3) 


Clause 2 continued 


Funds for the purchase of this truck were provided in the 
1970 Departmental Budget and the amount ($3600) has been carried 
forward into 1971. The 1971 budget provision will be adjusted 
to cover the higher cost of the recommended unit. 

Your Board submits the report of the Fire Chief, City Engineer, and 
Purchasing Agent for Council CONSIDERATION. 


INFORMATION : 

3 . Communication from British Columbia Hotels' Association 

The Deputy Corporation Counsel reports as follows: 

"I have been asked to comment on the letter from the British 
Columbia Hotels' Association dealing with noise within the 
City. 

The powers set out in the Charter provide that the City may 
regulate any noises or sounds which disturb the quiet, peace, 
rest, enjoyment, comfort or convenience of the neighbourhood. 
These powers are fully implemented in the Noise Abatement 
By-Law, which is By-law No. 2351. This by-law is enforced 
by the Police Department largely on a complaint basis. The 
City Prosecutor handles these charges and I understand that 
over the years there have been many successful convictions." 

Your Board submits the foregoing report of the Deputy Corporation 
Counsel for Council's INFORMATION, and suggests that a copy of this 
report be forwarded to the British Columbia Hotels' Association. 

(Copies of the British Columbia Hotels' Association letter 
dated February 22, 1971 are circulated for the information 
of Council . ) 


* 


* 


* 


* * 


* 


* 
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FINANCE MATTERS 

COMME NDAT I O NS 


1. Extension of City's Liability 

Insurance Coverage for One Year 

The Director of Finance and the Supervisor of Property and 
Insurance report as follows: 

"On November 3 , 1970, City Council adopted a detailed report 
from the Director of Finance recommending a review of the 
City's Liability Insurance requirements. In adopting this 
report. Council established a committee of officials and 
approved the appointment of an insurance consultant to assist 
the committee in its review. 

A number of meetings have been held, and the Committee is 
making considerable progress in determining future liability 
insurance requirements with the intent of an early report to 
Council. The City's present liability insurance coverage 
expires on April 1, 1971. Inasmuch as any tender call for 
liability insurance would be for a period of one year only, 
it is the Committee's view that the existing insurance should 
be extended for a one year period to permit the completion of 
the overall liability review and to this end, the City's 
broker, Macaulay, Nicolls, Maitland and Company Limited have 
provided the Supervisor of Property and Insurance with a 
quotation for the one year period of the amount of $14,200.00, 
based on the City's present liability coverage. This quota- 
tion represents a 15% increase over the average premium rate 
paid during the past three years. However, in view of the 
short term of the coverage requested and a slightly higher 
loss experience over previous years, it is the opinion of the 
Committee that the quotation submitted is reasonable and 
should be accepted. 

RECOMMENDED that the City's present liability insurance 
coverage be extended for a period of one year commencing 
April 1, 1971, and that the quotation of $14,200.00 from 
Macaulay, Nicolls, Maitland and Company Limited on behalf 
of the General Accident Group be approved." 

Your Board RECOMMENDS the foregoing recommendation of the 
director of Finance and the Supervisor of Property and Insurance be 
adopted - 

;> . Per Diem Payment: Members of 

Real Property Court of Revision 

In 1969, Council was given the statutory authority to pay 
an additional sum to each of three Members of the Court of Revision, 
and in that and the following year the Council authorized a payment 
of $40 per day for each day of sitting to each Member. These payments 
were made in 1969 and 1970. 

The Court of Revision has completed its 1971 session, which 
::equired each Member of the Court to sit on 17 separate days . 

Your Board RECOMMENDS that there be paid to each Member of 
■:he Court of Revision $40 per day for each of the 17 days of sitting, 
and that authority he given to the City Clerk to arrange for similar 
payments in succeeding years until Council directs otherwise. 


^oard of Administration, March 12, 1971 (FINANCE - 2) 

School Assessed Value Roll Back 

The Director of Finance and the Co-ordinator of Data 
I'rocessing and Systems have reported as follows: 

"The legislation requiring the roll back of school assessed 
values to a level not exceeding a 10% increase over the 
previous year may be passed at any time from now to the 
middle of April. The Data Processing Division's records at 
present contain the values that would apply if the legislation 
was not passed. As there is a possibility that the legisla- 
tion will pass and we will be required to roll back the 
assessed values we need to do the actual work in the iiranediate 
future, probably the weekend of March 27-28. 

The computer calculation of the reduced values must be 
followed by a quite complex editing to deal with subdivisions 
and amalgamations of property. This work will take ten days 
to two weeks. The School Board will also need the assessed 
value totals so that they can pass their rating by-law when 
the school grants are announced in the middle of April . 

The timing is such that, if we are not to delay the tax 
billing by several weeks, we must do the roll back calcula- 
tion by the end of March, whether the legislation has passed 
by then or not. We will then be prepared for either even- 
tuality (roll back or no change) , without delaying the tax 
billing and consequent receipt of tax revenues. 

There is no time available on the City's computer for the 
next few weeks since the machine is currently being used 
for three shifts and on the weekends. Therefore, it will be 
necessary to do the roll back calculation on outside equip- 
ment. Approximately 50 hours of computer programming has 
been and is being done for the calculation by our own staff 
by delaying other projects. 

It is RECOMMENDED that the Data Processing Division be 
authorized to spend up to $2,500 for outside computer time 
to perform the calculation on school assessed values reducing 
them to a level not exceeding a 10% increase over last year's 
values, in preparation for the probable passing of the 
Provincial legislation ordering the roll back." 

Your Board RECOVIMENDS that the recommendation of the 
Director of Finance and the Co-ordinator of Data Processing and 
Systems be adopted. 

CONSIDERATION 


Vancouver's Theatre in the Park, 
Use of The Queen Elizabeth Theatre 

The Theatre Manager reports as follows: 

'The arrangement last year whereby the Queen Elizabeth Theatre 
rented certain lighting units to the 'Theatre in the Park' 
and held the equipment rental fee as a Theatre rental credit 
in case of rain provided to be mutually advantageous. 

'Theatre in the Park' has again asked to rent lighting equip- 
ment on a similar basis but for a longer period because they 
are doing three productions this year. 


Cont ' d . 
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Clause No. 4 (Cont'd.) 


The Vancouver Civic Auditorium Board concurs with the 
Manager ' s proposal that the lighting units be rented to 
them under the care and supervision of the Queen Elizabeth 
Theatre lighting operator. In return, the sum of $3,600.00 
be paid in advance by 'Theatre in the Park' as a rental 
credit. In case of rain, their production could be moved 
to the Queen Elizabeth Theatre and the rental credit used. 
If the credit is not used it will accrue to Theatre 
rentals. Rentals in excess of $3,600.00 and all other 
charges would be paid by 'Theatre in the Park' should they 
be forced by rain to move into the Theatre. Suitable dates 
are being held in the Queen Elizabeth Theatre." 

Your Board submits this matter for Council CONSIDERATION. 


[INFORMATION 


!) . Approval of City's Applications for 
Loans Under the Federal Provincial 
Special Development Loan Program 

The Director of Finance reports as follows: 


"Council on February 16, 1971, authorized applications for 
loans under the Federal Provincial Special Development Loan 
Program which have all been approved by the Department of 
Municipal Affairs, as follows: 


Crystal Pool Replacement - Partial Financing $ 990,000 

Community Service Centre Facilities 

Strathcona $275,000 

Additions to Riley Park and 
Douglas Park Community Halls 364,000 639,000 

Street Paving Projects 950,000 
Street Lighting Projects 200,000 
Provincial Courts Building - Partial Financing 1,525, 000 

Total of loans approved as per Deputy 

Minister's letter of March 4, 1971 $4,304,000 


This program provides for financing of expenditures to March 31, 
1972 only, and the Crystal Pool and Provincial Courts Projects 
are included for part of their financing. Council will recall 
that only expedited projects qualify for this financing program. 

Since the Council Resolution we have been advised that the 
term of repayment can be extended to 20 years from the original 
limit of 15 years, and that the interest rate on current 
financing under the plan would be under 7%. The interest rate 
fluctuates with the rate on Canada Bonds. 

Funds will be received on a progress basis for each project." 

Your Board submits the foregoing report of the Director of 
l^inance for the INFORMATION of Council. 


Board of Administration, March 12, 1971 (FINANCE - 4) 

COMME NDAT ION 


5 . Gift Shop - Maritime Museum 

The Acting Director of Museums reports as follows: 

"At its meeting on November 18, 1970, the Greater Vancouver 
Civic Museum and Planetarium Board discussed a request from 
the Vancouver Museums and Planetarium Association to estab- 
lish a Gift Shop in the Maritime Museum during the Summer 
months of 1971. 

The Board resolved as follows: 

'RESOLVED that it be strongly recommended to the 
Vancouver City Council that the request of the 
Vancouver Museums and Planetarium Association 
for the operation of a gift shop in the Maritime 
Museum during the Summer months of 1971 for a 
trial period be approved.' 

The shop would make use of furniture and display facilities 
already existing for this purpose in the Maritime Museum. 
It would be located on the South side of the entrance hall- 
way, and would in no way impede visitor traffic or conflict 
with fire and safety regulations. This has been discussed 
with the Building Inspector, who concurs with this report. 

There will be no expense for the City in this plan. 

Council approval is requested because the agreement between 
the City and the Vancouver Museums and Planetarium Association 
mentions a gift shop in terms of the Centennial Museum only. 

RECCMMENDED that the recommendation of the Greater Vancouver 
Civic Museum and Planetarium Board be adopted." 

Your Board RECOyiMENDS the foregoing recommendation of the 
Acting Director of Museums be adopted, subject to a suitable agree- 
ment satisfactory to the Corporation Counsel. 

(Copies of the Association's letter dated December 1, 1970, 
are circulated for the information of Council.) 


****** 
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BOARD OF ADMINISTRATION 


PERSONNEL MATTERS 


Advanced Course in Paediatrics - 
Attendance - Dr. D.M. Black, Health Dept. 

The Director of Personnel Services reports as follows: 

"The Faculty of Medicine of the University of British Columbia 
is sponsoring the above course on March 25 and March 25, 1971, 
at the Christmas Seal Auditorium. The advanced course in 
Paediatrics will provide current information concerning 
infectious diseases of childhood and will emphasize strepto- 
coccal infections and immunization against viral illness. 
The subject matter being discussed is relevant to the work 
of Assistant Medical Health Officer II and the City Medical 
Health Officer requests that approval be given Dr. D.M. Black 
for his attendance. 

The total cost to the City would be $55.00 and two days leave 
of absence with pay. The Comptroller of Accounts advises 
that this amount would be available from Appropriation 
7090/933 - Administrative and Technical Courses - all Depart- 
ments . 

As this request of the City Medical Health Officer is in 
accordance with the basic requirements of Personnel Regulation 
248, I recommend approval." 

Your Board RECOMMENDS that the foregoing recommendation of 
the Director of Personnel Services be adopted. 


Business Orientation Program 

The Director of Personnel Services reports as follows: 

"The Vancouver Chapter of the Administrative Management Society 
is again sponsoring a one-week on-the-job training program for 
selected students from the Commercial Departments of Vancouver 
Secondary Schools, May 3rd through May 7th, 1971. This is the 
same program which has been approved by Council in past years. 

The students will work as trainees with no salaries, fees, or 
other considerations to be offered or paid. The parents of 
the students sign a release which absolves the employer from 
any responsibility for accidents. In many cases, the parents 
provide their own insurance coverage for the student. The 
plan is of great value in providing the students with practical 
experience and also acquaints us with potential candidates for 
beginning clerical jobs at graduation time. 


Cent • d . 
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:lause No. 2 (Cont'd.) 

Several City Departments and the Municipal and Regional 
Employees' Union indicated their willingness to co-operate 
with the Personnel Services Department staff in placing a 
number of students in our service for the week. 

It is recommended that the Personnel Services Department 
again be authorized to co-operate with the Administrative 
Management Society in their Business Orientation Program 
for students." 

Your Board RECOMMENDS that the foregoing recommendation of 
bhe Director of Personnel Services be adopted. 

****** 
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BOARD OF ADMINISTRATION 

PROPERTY MATTERS 
MARCH 12. 1971 

RECOMMENDATIONS 

1 . W/S Miller St . , South of Kingsway Highway 

The Supervisor of Property and. Insurance reports as follows 

"The East 15' of Lot 1, of Lot 8, Blocks 1, 9 & 11, 
D.L. 352 has been used, by the public for many 
years as part of Miller Street. As the City did 
not hold title to the strip of land it was never 
formally established as forming part of the road, 
zoned RS-1 . 

In 1970, the City acquired the property through 
tax sale and a Certificate of Title has now been 
issued. The City Engineer is agreeable to the 
establishment of this property for highway 
purposes and a charge against his Department of 
$62.9i|, being the tax sale costs. A formal 
resolution covering the establishment will be 
forwarded to Council." 

RECOMMENDED that the East 15' of Lot 1, of Lot 8, 
Blocks 7, 9 and 11, D.L. 352, Group 1, New 
Westminster District, Plan l8l[|. be established 
for highway purposes at a cost to the City 
Engineer of $62.91+, and. the formal resolution be 
passed later this day. 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor 
of Property and Insurance be adopted. 

2. Sales: Residential 
Champlain Heights 

RECOMMENDED that the following application to purchase 
received by the Supervisor of Property and Insurance be approved 
under the terms and conditions set down by City Council. This 
lot is marketed on the basis of fixed price, in accordance with 
Council's instructions regarding the sale of single family 
residential lots in Champlain Heights. 

Re: Lot 92, D.L. 339, Plan No. 13659 
Situated S/S 52nd. Avenue between 
Tyne and Toderick. Zoning RS-1 

NAME LOT APPROX. SIZE SALES PRICE TERMS CONDITIONS 

Henry 92 65' x 11 6. 67 $15,000.00 City 

Bliefernich 57.4-3 1 1 2 . 57 Terms 

@ 9% 
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CONSIDERATION & RECOMMENDATION 

3. Sale: N/S East 6th Avenue, 
East of Commercial Drive 

The Supervisor of Property and Insurance reports as follows: 

"Postal Station 'P' is situated on the north-east 
corner of Commercial Drive and 6th Avenue. The 
property on 6th Avenue immediately to the east 
and abutting the Federal Government's lands is 
owned by the City, and legally described as Lots 
9 & 10, Block 2 of Sub.'C, Block 11^6, D.L. 26i4A, 
zoned RT-2. 

The Department of Public Works had advised this 
office that it proposes to extend Postal Station 
'P' and has approached the City with respect to 
the acquisition of City-owned Lots 9 & 10. The 
lots have been appraised and a total market 
value of $18,000.00 placed on them, which sum 
the Federal Government is prepared to pay. The 
Director of Planning is in favour of the proposed 
use of the lots and has released them for sale to 
the Department of Public Morks for the expansion of 
the postal station." 

CONSIDERATION 

The matter of the direct sale of these City-owned 
lots to the Federal Government for the development 
of the extension to Postal Station 'F' is submitted 
to Council for its consideration. 

RECOMMENDATION 

If Council is in favour of the direct sale, it is 
recommended that Lots 9 & 10, Block 2 of Sub. 'C, 
Block 1i;6, D.L. 26I4A, be sold to the Department of 
Public Works for the total sum of $18,000.00. 

Your Board submits the foregoing for CONSIDERATION 
and RECOMMENDATION. 


-y- -!!• -"- 
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CITY OF VANCOUVER 

REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, March 23, 1971, in the Council Chamber, at 
approximately 9:30 A.M. 

PRESENT : His Worship the Mayor 

Aldermen Adams, Bird, Calder, Hardwick, 
Phillips, Rankin, Sweeney and 
Wilson 

ABSENT : Alderman Broome 

Alderman Linnell (Leave of Absence) 

CLERP^ TO THE COUNCIL : R. Thompson 

PRAYER The proceedings in the Council Chamber were opened 
with prayer. 

' IN CAMERA ' MEETING 

The Council agreed to an 'In Camera' meeting later this 

day. 

ADOPTION OF MINUTES 

MOVED by Aid. Bird, 
SECONDED by Aid. Sweeney, 

THAT the Minutes of the Regular Council meeting (including 
'In Camera'), dated March 16, 1971, be adopted. 

- CARRIED ' 

COMMITTEE OF THE WHOLE 

MOVED by Aid . Bird , 
SECONDED by Aid, Wilson, 

THAT this Council resolve itself into Committee of the Whole 
His Worship the Mayor in the Chair. 

- CARRIED 

COMMUNICATIONS OR PETITIONS 

1, Vacancy: Vancouver Public Library Board 
Charles C. Locke 


The Council noted a communication from Mr, Charles C. Locke 
resigning from the membership of the Library Board due to diffi- 
culties in being able to attend Board meetings, 

MOVED by Aid. Adams, 

THAT this resignation be accepted with regret and an 
appropriate letter of appreciation for services rendered be 
forwarded by His Worship the Mayor to Mr. Locke; 

FURTHER THAT the City Clerk be instructed to take the 
necessary action with respect to the filling of this vacancy. 

- CARRIED 

(In this regard it was suggested that members of 
Council file any nominations for this vacancy with 
the City Clerk by not later than Thursday, March 25th) 


Regular Council, March 23, 1971 

COMMUNICATIONS OR PETITIONS (cont'd) 

2, Strathcona Project: 

Rehabilitation of Properties 

Alderman Bird reported orally as a result of a meeting with 
the Honourable Robert Andras, Minister without Portfolio responsible 
for Housing, and other government and civic representatives, when 
the matter of rehabilitation of properties in the Strathcona project 
area was discussed. 

Commissioner Ryan advised that from this meeting it was 
indicated that financial assistance would be by way of grants 
from the three levels of government on a 50/25/25 basis. However, 
the Corporation Counsel advises that the City does not have the 
power to make a grant for the purpose. It is understood, however, 
from the Minister of Municipal Affairs, that if the City so requests, 
the necessary legislation will be passed to give the City the 
required authority. 

After further discussion it was agreed that His Worship the 
Mayor endeavour to arrange a meeting today between the Council 
and the Honourable Robert Andras to further consider the whole 
question . 


His Worship reported back to the Council, after endeavouring 
to make this arrangement, that the meeting was unlikely according 
to Mr. Andras because of his commitments but he would be in touch 
with His Worship, 


BOARD OF ADMINISTRATION AND OTHER REPORTS 

A . General Report, March 19, 1971 

Works and Utility Matters 

Installation of Water Mains 

MOVED by Aid, Bird, 

THAT the report of the Board of Administration (Works and 
Utility matters), dated March 19, 1971, be adopted. 

- CARRIED 

Building and Planning Matters 

Urban Problems - Study by Federal Government: 
Canadian Federation of Mayors & Municipalities 
(Clause 2) 


The Board of Administiation submitted a memorandum and news 
release from the Executive Director of the Canadian Federation 
of Mayors and Municipalities dealing with the publication 'Urban 
Canada' released by the Honourable R.K. Andras, Minister without 
Portfolio responsible for Housing. The statement of the President 
of the Canadian Federation of Mayors and Municipalities, His 
Worship Mayor Dent in regard to this publication, is set out in 
an enclosure forwarded by the Executive Director expressing 
certain comments in connection therewith. 

The Executive Director requests the statement of the President 
be endorsed and a copy of such resolution of endorsement be for- 
warded to various parties as indicated in his communication. 
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Urban Problems - Study by Federal 
Government (cont 'd) 


MOVED by Aid. Wilson, 

THAT the statement of the President of the Canadian Federation 
of Mayors and Municipalities on this subject matter be endorsed and 
a copy of the Council's action forwarded to the following: 

Provincial Minister of Municipal Affairs 
The Honourable R.K. Andras 
Local Members of Parliament 

Canadian Federation of Mayors and Municipalities 
Union of British Columbia Municipalities 

- CARRIED 

Beautif ication Project: 
Hastings Street - Cambie to Carrall 
(Clause 3) 


In connection with the proposed beautif ication project, 
Hastings Street from Cambie to Carrall, one of the recommendations 
is made that the firm of Coast Group Design Associates Limited, 
be the design consultants for the project. As detailed information 
in regard to the firm was required by members of Council, it was, 

MOVED by Aid. Adams, 

THAT further consideration of this clause be deferred pending 
an information report from the Board of Administration in regard 
to the design consultants, such as the firm's qualifications for 
the work and the financial arrangement with the firm; 

FURTHER THAT the Council be advised if the merchants are 
still desirous that this beautif ication project proceed. 

- CARRIED 

Tender: Window Cleaning and 
Janitor Service (Clause 5) 

On March 2nd the Council considered a report respecting 
window cleaning and janitor service contract for the East Wing of 
the City Hall. The low bid was submitted by Vancouver Building 
Maintenance for services to be supplied by non-union labour, at 
an estimated annual cost of $27,756.00. The next low bid for 
service by union labour was submitted by Best Cleaners and 
Contractors Ltd. at an estimated annual cost of $32,520.00. At 
that time the Council tabled the matter pending a further report 
on the prevailing rate for such services. Detailed information 
was submitted by the Board oi Administration in its report. 
After due consideration, it was, 

MOVED by Aid. Adams, 

THAT the tender of Vancouver Building Maintenance for the 
supply of this service at an annual estimated cost of $27,756.00 
be accepted, subject to contract satisfactory to the Corporation 
Counsel . 

- CARRIED 

Balance of Building and Planning Matters 

MOVED by Aid. Hardwick, 

THAT Clauses 1 and 4 of the report of the Board of Adminis- 
tration (Building and Planning matters), dated March 19, 1971, be 
adopted . 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Licenses and Claims Matters 

Shops Closing By-law: 
Barber Shop Closing (Clause 2) 

It was agreed to defer consideration of a letter from Mr. 
A. Goldsmith, Solicitor on behalf of the Vancouver Master Mens' 
Hair Stylists in the matter of barber shop closing until the 
delegation could be heard as requested, it being understood that 
the Barbers Union, Local #120, will be permitted to appear also 
if they so wish, together with other interested parties. 

Complaint: Noise at Gulf Oil 

Service Station: 3880 Oak Street (Clause 1 ) 

MOVED by Aid . Bird , 

THAT Clause 1 of the report of the Board of Administration 
(Licenses and Claims matters), dated March 19, 1971, be adopted. 

- CARRIED 

Fire and Traffic Matters 

Request for Shrine Parade: 
Downtown Area 


MOVED by Aid. Wilson, 

THAT the report of the Board of Administration (Fire and 
Traffic matters), dated March 19, 1971, be adopted. 

- CARRIED 

Finance Matters 

New Position: Vancouver Rental 
Accommodation Grievance Board (Clause 1) 

MOVED by Aid. Adams, 

THAT consideration of this clause be referred to the Standing 
Committee on General Purposes to review the operation of the 
Vancouver Rental Accommodation Grievance Board; 

FURTHER THAT in the meantime the temporary position be 
continued . 

- CARRIED 

NATO Conference on Earthquake 
Hazard Reduction (Clause 2) 

Consideration was given to a recommendation of the Board of 
Administration respecting authority for the Civil Defence Co- 
ordinator and the City Building Inspector to attend the NATO 
Conference on 'Earthquake Hazard Reduction in San Francisco, 
May 18th to 25th, at a cost of $960.00, pursuant to invitation 
from the Professor of Civil Engineering at U.B.C. It is pointed 
out, however, that Federal and Provincial authorities favour the 
Civil Defence Coordinator attending this Conference but would not 
assume any costs in this regard. 

As part of the program will be devoted to preventive measures 
involving building codes and other safety regulations, the Board 
of Administration report points out it is considered the City 
Building Inspector, who is a member of the Canadian National 
Committee on Earthquake Engineering, could gain valuable infor- 
mation from the Conference. 

MOVED by Aid. Bird, 

THAT only the City Building Inspector be authorized to attend 
this Conference unless the other levels of government are prepared 
to pay their share of sending the Civil Defence Coordinator. 

- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 
Finance Matters (cont 'd ) 

Strathcona Community Services Centre 
Facilities attached to Lord Strathcona 
School (Clause 3) 


The Board of Administration submitted the following report 
of the Director of Finance: 

"On October 1, 1968, Council adopted a report of the Director 
of Social Planning and Community Development recommending 
the establishment of a Neighborhood Services Center on the 
Lord Strathcona School site. The multi-purpose building was 
jointly planned by the School Board, the Park Board and 
the City, Lo provide educational, recreational, health and 
welfare services for residents of all ages in the 'Strathcona' 
area of the City. 

The formal agreement between the School Board, the Park Board 
and the City specifies that the School Board will not accept 
any tender for the construction of the combined project that 
would involve the Park Board or the City in paying an amount 
in excess of $240,000 as its share of the overall costs of 
the project without first obtaining the approval of the Park 
Board and the City for incurring the extra cost over 
$240,000, 

The School Board has received the tenders for the project 
and the Park Board's share has been calculated to be 
$264,356. Therefore, approval of the excess cost by the 
Park Board and City Council is necessary if the project is 
to proceed. The Park Board will be considering the matter 
on Monday, March 22nd, 

As reported to Council (Board of Administration minutes 
March 12, 1971) an amount of $275,000 for the Conununity 
Service Center Facilities - Strathcona was included in the 
City's request for financing under the Federal Provincial 
Special Development Loan Program and was approved by the 
Department of Municipal Affairs, Also, the Park Board has 
included (subject to confirmation at the March 22nd Park 
Board meeting) $275,000 for Strathcona in their 1971 Capital 
Program requests, which will be dealt with by Council 
shortly . 

The difference between the construction cost of $264,356 and 
the $275,000 in the 1971 Capital Program request is for 
equipment, landscaping etc. 

The matter for Council consideration at this time is whether 
or not to approve the additional capital cost of constructinjj; 
the Community Service Facil i ty-Strathcona , the amount being 
$24,356 ($264,356 - 240,000)." 


Park Board Commissioner Livingstone advised the Park Board had 
approved the additional costs involved. 

MOVED by Aid, Hardwick, 

THAT the Strathcona Community Services Center Facilities pro- 
ject be approved with the City's (Park Board Capital Budget) share 
of the construction cost being $264,356 and that an appropriation 
of $275,000 from the 1971-75 Five Year Plan allocations for Commun- 
ity Service Center Facilities be approved in advance of the 1971 
Capital Budget consideration by Council, the additional appropriation 
of $10,644 being for equipment and landscaping, etc,, as noted above. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
Finance Matters (cont'd ) 

Tender: Lease and Operation of the City 
Hall Cafeteria and East Wing Staff Lunch Room 
(Clause 4) 


In connection with this clause, the Council agreed to the 
delegation request from the Municipal and Regional Employees ' 
Union and instructed also that the Canadian National Institute 
for the Blind be invited to make representations if they so wish, 

B. Personnel Matters, 
Supplementary 


Institute on Rehabilitation Workshops: 

Attendance - 2 employees. Social Service Department 

MOVED by Aid, Wilson, 

THAT the report of the Board of Administration (Personnel 
matters, Supplementary), dated March 19, 1971, be adopted, 

- CARRIED 

C , Property Matters 

MOVED by Aid, Sweeney, 

THAT the report of the Board of Administration (Property 
matters), dated March 19, 1971, be adopted, 

- CARRIED 

D, Reorganization of Central Files and 

Typist Pool Staff: Engineering Department 

The Board of Administration, under date of March 15, 1971, 
submitted a report on the Reorganization of Central Files and 
Typist Pool Staff of the Engineering Department, In the Engineer's 
report, submitted by the Board of Administration, details are set 
out, including a report by the Director of Personnel Services, 
which is summarized as follows: 


I SUMMARY 


Incumbent 


H.C. Smith 


Present 
Classification 

Records Clerk - Engineering 

Pay Grade 14 

($482-574) 1971 1st half 

rates 


Proposed 
Classification 


Effective 
Date 


Records Clerk - Engineering When files -ir 

Pay Grade 15 transferred. 

($507-604) 1971 1st half Approx, April 

rates 1, 1971 


M- Reisig Clerk Typist II 

Pay Grade 9 

($391-463) 1971 1st half 
rates 

B. Geach Clerk Typist II 

Pay Grade 9 

($391-463) 1971 1st half 
rates 

New Position 


No change 


When adopted 


Clerk Typist III 
Pay Grade 13 

($463-552) 1971 1st half rates 
($507-552) 1971 1st half rates* 


When adojitixi 


Clerk Typist I 
Pay Grade 5 

($335-391) 1971 1st half rates 


* Effective salary range as per Personnel Regulation 160-1 (a) 


When adopt (^d 


The Business Manager, Municipal and Regional Employees' Union concurs 
with these recommendations." 


con I 'd . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Reorganization of Central Files and Typist 
Pool Staff: Engineering Department (cont'd ) 

The City Engineer 's recommendations are summarized as 
follows : 

SUMMARY : 

»» (a) the report of the Director of Personnel Services be adopted; 

(b) the folic. 'ing recommendations of the City Engineer be approved: 

(i) One Clerk Typist II be transferred from the Traffic 
& Transportation Division to Central Files staff. 

(ii) One Clerk Typist II be transferred from the Electrical 
Division to Central Files staff. 

(iii) A Clerk Typist I position be established in Central Files 


(iv) The existing Records Clerk position be reclassified to 
Pay Grade 15. 

(v) One of the existing Clerk Typist II positions be reclassified 
to a Clerk Typist III. 

(vi) Provision of required funds for the permanent staff above 

to be approved in advance of the 1971 Engineering Department 
Budget . 

(vii) The City Engineer be authorized to implement the above 
recommendations . " 

The Board of Administration recommends adoption. 

MOVED by Aid. Phillips, 

THAT the foregoing recommendations be adopted. 

- CARRIED 

E. Neighbourhood Centre 

Thunderbird Elementary School 

The Board of Administration, under date of March 18, 1971, 
submitted the following report: 

'The Director of Social Planning/Community Develojxnent reports 
as follows: 

"On November 3, 19 70 City Council received a delegation from the 
Skeena Terrace Tenants Association submitting a brief in respect 
of a Multiple Service Centre for the Community. The request was 
made that the City make approximately seven acres of land available, 
described as the area bounded by First and Fifth Avenues, Skeena 
and Highway 401. 

It was moved thatJ 

'this whole matter be referred to the Social Development 
Committee and further that the City Planning and 
Property & Insurance Departments notify the Council if 
at any time action is contemplated in the requested 
property. ' 


cont 'd 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
Neighbourhood Centre 

Thunderbird Elementary School (cont'd) 

A sub-coinmittee of the Social Development Committee met with 
Skeena Terrace residents on December 1 and 15, 19 70 and reported 
back to the Social Development Committee on programs and possible 
sources of capital financing of a large scale multi-purpose 
community centre. In January and February, 1971 the Sunrise , 
Community Centre Association, The Homeowners/Ratepayers Group 
and Frog Hollow Association joined discussions with the Skeena 
Terrace Tenarts Association. On March 4, 1971 plans for a 
Neighbourhood Centre as part of Thunderbird School was given 
priority over the previously proposed large-scale centre. A 
detailed report is attached which describes the events leading 
up to the recommendations that follow. 

The Director of SP/CD with the full concurrence of representatives 
of the citizens' groups, namely j Skeena Terrace Association, 
Homeowners/Ratepayers, Frog Hollow Association and Sunrise Community 
Centre Association who have now joined forces and elected a special 
committee to plan and operate the proposed Neighbourhood Centre at 
Thunderbird School, recommends that City Council approve: 

1. the addition of approximately 5,500 square feet, for a 
neighbourhood or satellite centre at a cost not to exceed 
$103,000 to Thunderbird Elementary SchoolJ 

2. a capital expenditure of $40,000 from the Parks Board 
appropriation of $1,750,000 in the Five-Year Plan designated 
for "construction, extension and additions to community 
services centres" for this centre; 

3. Parks Board operating costs for staffing and programing in 
the Centre, on an annual basis, commencing September 1, 19 71 
and in an amount not to exceed $20,000 in 1971 j 


C V.' u 
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The Director of SP/CD further recommends that Council request: 

4. the federal and provincial governments to pay $49,000 as 
their share of the capital cost for the Centre because of its 
proximity to and planned use by residents of Skeena Terrace 
public housing} 

5. the province, through the office of the Provincial Secretary, 
to pay $14,000 of the capital cost under provisions of the 
Elderly Citizens Housing Aid Act because 67 housing units at 
Skeena Terrace are occupied by elderly citizens and because 
there are 184 elderly citizens resident at Beulah Gardens, a 
low- rent housing development in the immediate vicinity of 
Thunderbird School. " 


Your Board RECOMMENDS approval of the foregoing report and recommendations 
o:: the Director of SP/CD and further recommends that: 

Council approve an appropriation of $54,000 from the 19 71 - 75 
F;_ve-Year Capital Plan allocation for "community services centres - 
construction, extension and additions" in advance of Council approval 
o:: the 19 71 capital budget of the Board of Parks and Public 
R<»creation, subject to $49,000 being available as outlined in (4) 
above and subject to $14,000 being solicited as outlined in (5) 
above and if received applied against the $54,000. 

Council request the School Board and Parks Board to give immediate 
consideration to the recommendations of this report} 

no action be taken on these recommendations until they are approved 
by both the School Board and Parks Board. ■ 


cont *d . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 
Neighbourhood Centre 

Thunderbird Elementary School (cont'd) 

It was advised that the School Board passed a resolution 
urging the City Council support the proposal, 

MOVED by Aid. Rankin, 

THAT the recommendations in the foregoing Board of Administration 
report be adopted, 

- CARRIED 

F. Keefer Street Pedestrian Overpass: 
Easement over Lot B, 560 Raymur Street 

The Board of Administration, under date of March 19, 1971, 
submitted a report regarding Keefer Street Pedestrian Overpass, 
Easement over Lot B, Block 120, D,L, 181 (560 Raymur Street), 
The overpass is required to reduce the hazard to school children 
in the vicinity who cross the right-of-way. It is advised the 
owners of the property involved do not approve of the projected 
overpass as planned and discussions have not produced a basis 
of settlement. It is therefore recommended, 

'that since the City has failed to come to an agreement 
with the owners to acquire the said property rights, 
the said property rights be expropriated and that the 
resolution for that purpose submitted under "motions" 
be passed 

MOVED by Aid, Adams, 

THAT the foregoing recommendation be approved, 

- CARRIED 

MOVED by Aid, Rankin, 

THAT the Corporation Counsel be authorized to seek a 
Vesting Order if necessary to avoid any delay in this matter, 

- CARRIED 

G. Report of the Standing Committee 
on General Purposes, March 11 

MOVED by Aid. Adams, 

THAT the report of the Standing Committee on General Purposes, 
dated March 11, 1971, be adopted, 

- CARRIED 

H. Report of the Standing Committee 
on General Purposes, March 18 

MOVED by Aid, Adams, 

THAT Clause 1 of the report of the Standing Committee on 
General Purposes, dated March 18, 1971, re Capilano Stadium - Uses, 
be tabled for one week to allow an opportunity for the Council to 
receive a report from the Director of Social Planning/Community 
Development re the matter of accommodation for youth in the Riley 
Park area; 

FURTHER THAT Clause 2 of the report re Demolition Derby Site: 
Satellites Motorsport Club, be received for information, 

- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


I. Report of the Standing Committee 
on Finance, March 18, 1971. 

Grant Request of $15,000 

Family Service Centres (Clause 1 ) 

MOVED by Aid. Adams, 

THAT Clause 1 of the report of the Standing Committee on 
Finance, dated March 18, 1971, be adopted. 

- CARRIED BY THE 
REQUIRED MAJORITY 

1971 Civic Grant Requests (Clause 2 ) 

MOVED by Aid. Adams, 

THAT part (A) of this clause be adopted. 

- CARRIED BY THE 
REQUIRED MAJORITY 

MOVED by Aid. Adams, 

THAT the recommendation in part (B) of this clause, 
recommending no action, be adopted with the exception of the 
applications of the United Community Services and the Community 
Music School of Greater Vancouver, which groups have made 
delegation requests. 

- CARRIED 


MOVED by Aid. Adams, 

THAT delegations be heard by the Council, pursuant to 
requests received as follows: 

App'n. AMOUNT 
No . NAME REQUESTED 


141 United Community Services $10,000 
386 Community Music School of 

Greater Vancouver 5,150 
177 Vancouver Community Lawyer 

Program 29,000 

573 S.P.E.C. 13,030 

620 The Window and The Now Bus 5,000 

315 Playhouse Theatre Co. Rentals 13,655 * 

* ($15, 345 of $29,000 request, approved by 
Council in January, 1971) 


- CARRIED 


After considering applications for grants presented to 
Council, shown in part (D) of the Standing Committee report, 
action was taken as follows: 

MOVED by Aid. Adams, 

THAT the application of the Riley Park Area Council - Youth 
Enterprises, for a grant in the amount of $1,500, be approved. 

(referred) 

MOVED by Aid. Calder, 

THAT all three of the following grant applications be laid 
over for consideration at a Council meeting when all members of 
the Council are present: 


App'n. No . NAME AMOUNT REQUESTED 

605 Riley Park Area Council - 

Youth Enterprises $1,500 
157 GasTown Workshop 2,040 plus 

530 B.C. - S.P.C.A. 5,000 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Report of Special Committee 

re Second Crossing of First Narrows 

The Special Committee comprising Alderman Wilson, His Worship 
the Mayor and Alderman Adams, submitted the following report under 
date of March 22, 1971: 


"In accordance with instructions contained in the Minutes 
of Council dated March 2, 1971, the Sub-Committee appointed by 
the Mayor, consisting of Alderman Wilson, Chairman; His Worship 
the Mayor and Chairman of the Finance Committee, Alderman Adams, 
met with the three Mayors of the North Shore on March 17, 1971. 

Mayor Ron Andrews, Mayor Thomas Reid and Mayor Arthur 
Langley each agreed to place the undernoted questions before 
their respective Councils for action and hopefully ratification: 

(1) (a) That the North Shore municipalities will make 

a commitment to share the cost of a second crossing 
in accordance with that portion of the cost of 
approaches designated to be shared by the North 
Shore municipalities and City of North Vancouver, 
as contained in the Swan Wooster report. 

(b) The City of Vancouver Council has already taken 
action by way of resolution of March 2, 1971. 
(See App, 'A') - see below** 


(2) The decision for bridge or tunnel has yet to be 

decided. The meeting of March 17th was unanimous 
in recommending a tunnel. The Councils of the 
North Shore and the City of Vancouver are requested 
to consider the matter as quickly as possible. 

The Joint Committee will meet again on March 31st and it 
is expected that decisions will have been made by respective 
Councils prior to the end of March, " 


** Appendix 'A 


Extract from Resolution of the Vancouver City 
Council of March 2, 1971 . 


"(b) advise the Provincial Government that the 

City will undertake to place a money by-law 
to the electors for the distributor functions 
of the approaches in the City in accordance 
with the consultants' recommendations, subject, 
however, to such distributors being constructed, 
where practicable at a time or times to suit 
the City's priorities, and subject also to 
the necessary agreement of all four affected 
municipalities to meet their share of the costs;" 


MOVED by Aid. Wilson, 

THAT the foregoing report of the Special Committee be 
received for information. 

- CARRIED 


cont 'd 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Report of Special Committee re 
Second Crossing of First Narrows (cont'd ) 

MOVED by Aid. Wilson, 

THAT if a second crossing of the First Narrows is to be built, 
the Vancouver City Council expresses the preference for a tunnel 
rather than a bridge. 

(notice) 

Alderman Rankin called for Notice of Motion and Notice 
was recognized by the Chair. 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Bird, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid. Bird, 
SECONDED by Aid. Sweeney, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOTIONS 

1. Expropriation: Easement over Lot B 
560 Raymur Street 


MOVED by Aid. Sweeney, 
SECONDED by Aid. Rankin, 

THAT WHEREAS the City of Vancouver desires to acquire a 
right-of-way easement for the construction of an elevated pedestrian 
passageway over the South 4 feet of that certain parcel or tract 
of land and premises situate in the City of Vancouver, Province 
of British Columbia and known and described as Lot "B", Block 
One Hundred and Twenty (120) , District Lot One Hundred and 
Eight-one (181), Group One (1), New Westminster District, Plan 
11715, pursuant to its powers under section 289 of the Vancouver 
Charter, B.C.S. 1953, Chapter 55, and the amendments thereto; 

AND WHEREAS the City of Vancouver has failed to come to an 
agreement with the owner of the real property aforesaid as to the 
terms of the acquisition of the said easement; 

THEREFORE BE IT RESOLVED that the said easement over the 
real property aforesaid be and the same is hereby expropriated 
by the City of Vancouver. 

- CARRIED 

2. Miscellaneous Expenses: The Vancouver 
Detoxification Centre Society 


At the meeting on March 16, 1971, Alderman Wilson gave notice 
of the following motion: 

MOVED by Aid. Wilson, (No Seconder), 

THAT the Vancouver City Council be requested to supply an 
amount of up to $1,500.00 for the minor miscellaneous operations 
of the Vancouver Detoxification Centre Society on the same basis 
as last year with the permission to make advances from these 
funds for the initial operational expenses for the Greater 
Vancouver District Hospital Society. 

(def erred) 


cont ' d . . . . 
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MOTIONS (cont'd ) 

Miscellaneous Expenses : The Vancouver 
Detoxification Centre Society (cont'd) 

MOVED by Aid. Hard wick, 
SECONDED by Aid. Adams, 

THAT the motion of Alderman Wilson be deferred for one week 
and the Council receive a detailed report of proposed expenditures 
to support the $1,500.00 grant request. 

- CARRIED 

NOTICE OF MOTION 

Rental Increases: 
Tenants 


Alderman Rankin gave Notice of the following motion, which 
was recognized by the Chair: 

MOVED by Aid. Rankin, 

THAT WHEREAS a great number of rent increases are occurring 
in the City of Vancouver; 

AND WHEREAS the City of Vancouver has a Rental Accommodation 

Grievance Board set up under the Rental Accommodation Grievance 
Board By-law; 

AND WHEREAS it would be to the benefit of the citizens of 

Vancouver for arbitration to take place on rental increases; 

THEREFORE BE IT RESOLVED THAT Regulation No. 15 be enacted 
as follows: 

'Whenever a landlord gives proper notice to a tenant to 
increase the rent or rental condition, a tenant, or a 
representative of tenants, may request the Board in writing 
to verify if there is a valid reason for the increase and 
to make recommendations to the parties as to what, if any, 
increase is a justifiable one. 

If either party is dissatisfied with the recommendations 
then a formal public hearing of the Board shall be convened 
to hear representations by both sides. 

Following the hearing the report of the Board shall be 
published by Vancouver City Council.' 

(This is an adaptation of the Ontario Law Reform 
Commission's Recommendations within the present 
structure of the Grievance Board ) 

(Notice) 


PRESENTATION - FREEDOM OF THE CITY 

Freedom: Mr. Prentice Bloedel 

The City Council, by a former resolution, bestowed the honor 
of 'Freedom of the City' to Mr. Prentice Bloedel in recognition 
of his contribution to the citizens of Vancouver. Today, therefore 
the Council formally recognized the granting of this honor and 
presented to Mr. Bloedel, through His Worship the Mayor, an 
illuminated framed scroll, a medallion, and a permanent parking 
permit . 


Mr. Bloedel acknowledged with thanks. 
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Following the ceremony of presentation to Mr. Bloedel, the 
Council recessed for a reception in honour of Mr. Bloedel and 
subsequently an 'In Camera' meeting was held in the Mayor's Office 
after which the Council recessed to continue in open Council 
at 2:00 P.M. on the Point Grey Road/Jericho matter. 


The Council reconvened in the Council Chamber at approximately 
2:00 P.M„, His Worship the Mayor in the Chair and the following 
members present: 

PRESENT : His Worship the Mayor 

Aldermen Adams, Bird, Calder, Hardwick, 
Phillips, Rankin and Wilson 


ABSENT : Alderman Broome 

Alderman Linnell (Leave of Absence) 
Alderman Sweeney 


COMMITTEE OF THE WHOLE 


MOVED by Aid. Adams, 
SECONDED by Aid. Bird, 

THAT this Council resolve itself into Committee of the Whole, 
His Worship the Mayor in the Chair. 

- CARRIED 


DELEGATIONS 


Jericho/N . W . Marine Drive: 
Policy 


In compliance with the instruction of Council of March 9, 1971, 
the Board of Administration provided a report reference, given by 
the Assistant City Engineer, Traffic and Transportation regarding 
the Board of Administration report on 'Road Standards - N/W Marine 
Drive and Point Grey Road', dated February 8, 1971. 

At the conclusion of the report reference, the Council heard 
the following delegations on the matter: 


1. Public Concerns - Dr. W. Chalmers - Brief filed. 

2. Alma Mater Society, U.B.C. - Mr. Tony Hodge, 

President - Brief filed. 


3. Spanish Banks Home Owners Association - Mr. J. Moodie 

- Brief filed. 


4. Mr. Norman G. Freshwater 


5. Citizens Council on Civic Development - Mr. H. Weinreich 

- Brief filed. 


6. Point Grey North Side & Cameron Avenue 

Ratepayers Association - Dr. John A. Pratt- Johnson 

- Brief I'iled. 


7, North West Point Grey Homeowners Association 

-Dr. J. Warren 
- Brief filed. 


J. Hrehorka ) 

M. H. Anderson ) - Mr. Anderson - Brief filed. 

SPEC- Point Grey - Mr. D. Morgan - Brief filed 


cont 'd . 
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DELEGATIONS (cont'd ) 

Jericho/N.W. Marine Drive: 
Policy (cont 'd) 


10. School of Architecture, U.B.C. - Mr. M. Ryan 

- Brief filed. 

11. Mrs. Dorothy Gillis - Brief and Petition filed. 

12. Mr. Dennis Gray-Grant - Brief filed. 

13. West Point Grey Local Area Council - Mr. Devries 

- Brief filed. 

14. Civic Arts Committee, Community Arts Council 

- Mr. J. Darg Bell-Irving 

- Brief filed. 

15. Margaret Baker - Brief filed. 

16. Vancouver Point Grey NDP - Mrs. Hilda Thomas 

- Brief filed. 

17. Mr. Bruce Yorke - Brief filed 

18. Mrs. Peggy Trueman. At the request of Mrs. Trueman, 

the City Clerk read a brief submitted. 

19. Mr. R. Rococo - Brief filed. 

20. Vancouver Free University - Mr. Broomfield 

- Played tape recording. 

21 . Vancouver Central Council of Ratepayers 

- Mr. J. T. Cork 

- Brief filed. 

22. Vancouver Council of Women - Mrs. M. Pigott 

- Brief filed . 

23. Vancouver Regional Committee, 

Communist Party of Canada - Mr. W. Turner 

- Brief filed. 

24. Mr. W.L. Delmonico - Brief filed. 

25. Mr. I.G. Clements - Brief and Petition filed. 

26. Vancouver Area Council, N.D.P. - Mr. R.A. Lowther 

- spoke to the matter and advised Council 

of the support of the Vancouver Area Council 
N.D.P. for the brief submitted previously 
by the Vancouver Point Grey N.D.P. 

27. Sierra Club of B.C. - Mr. W. Darnell - Brief filed. 

28. Community Planning Association of Canada 

- Mr. Beltz - Brief filed. 

29. U.B.C. Cyclists Club - Mr. G. Bisaro - Brief filed. 

30. Mr. S. Brown - Brief filed. 


(During the hearing of the preceding delegations the Council 
observed a short recess.) 


cont 'd . 
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DELEGATIONS (cont'd ) 

Jericho/N.W. Marine Drive: 
Policy (cont 'd) 

Communications from the following, relating to the above 
matter were noted: 

Board of Parks and Public Recreation, March 10, 1971 

West Point Grey Civic Association, March 20, 1971 

Real Estate Board of Greater Vancouver, March 3, 1971 
Mr. R. Clay, 4604 N.W. Marine Drive, March 17, 1971 

B.C. Civil Liberties Association, March 16, 1971 

Dr. R. P. Makaroff, 4529 West 10th Avenue, March 23,1971 

Reverend G.W. Payne, communication and attached petition 

Point Grey Young Socreds, 5920 Zona Drive, February 17 
West Point Grey Liberal Association, February 25, 1971 

Town Planning Commission, March 5, 1971 

Memorandum from City Clerk dated March 22nd, advising 

of comments of letters received from individuals 


MOVED by Aid. Adams, 

THAT the above communications be received. 

- CARRIED 

MOVED by Aid. Adams, 

THAT the matters raised this day by the delegations heard 
be considered by Council at the first opportunity. 

- LOST 

(A tie vote resulted. The motion was, therefore, 
declared lost.) 

MOVED by Aid. Adams, 

THAT this meeting adjourn. 

- LOST 

(A tie vote resulted. The motion was, therefore 
declared lost) . 

MOVED by Aid. Phillips, 

THAT the Vancouver City Council communicate with the 
Honourable Minister of National Defence and Mr. G. Deachman, 
Member of Parliament (Vancouver Quadra) to enquire of their 
reported statements given orally today and make application 
for the balance of the Federal land (38 acres being reserved 
for other than park development) in order that this acreage may 
be added to the lands granted for park purposes. 

- CARRIED 


MOVED by Aid. Rankin, 

THAT upon completion of the application and negotiations 
for the 38 acres for park purposes, the City Council hear briefs 
to consider design solutions as to the type of park suitable 
for this area. 

- CARRIED 


cont 'd , . . . 
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DELEGATIONS (cont'd) 

Jericho/N.W. Marine Drive: 
Policy (cont'd) 

MOVED by Aid. Hardwick, 

THAT Locarno Park be maintained as a local area park. 


MOVED by Aid. Adams, 

THAT the motion of Alderman Hardwick be tabled. 


(chang ed) 


- LOST 


(A tie vote resulted. The motion of Alderman Adams 
was, therefore, declared lost). 

Alderman Hardwick, with the permission of Council, changed his 
motion to read as follows: 

MOVED by Aid .Hardwick , 

THAT the Vancouver City Council indicate to the Board of 
Parks and Public Recreation the Council's preference for the 
retention of Locarno Park (N.J Block 133) as a local area park 
and request that Board's consideration, for report back. 

- CARRIED 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Adams, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Bird, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 


The Council adjourned at approximately 5:45 P.M. 

*** 


The foregoing are Minutes of the Regular Council meeting 
dated March 23, 1971, which were adopted on March 30, 1971. 




BOARD OF AttllNISTRATION (WORKS). 1 


MARCH 19TH, 1971 


The following is a report of the Board of Administration: 


WORKS & UTILITY MATTERS 


CITY ENGINEER'S REPORT 


1 . Installation of Water Mains. 

"The following water main replacements are required prior to paving 
scheduled for construction in 1971: 

PROJECT 1014 

Street or Avenue From To 

13th Avenue Columbia Street Manitoba Street 

15th Avenue Eraser Street St . Catherines Street 

18th Avenue Inverness Street Clark Drive 

The estimated cost of Project 1016 is $29,000. Funds are available 
from the 1970 Water Capital Budget, 'Short Notice Projects', Account Code 
126/7902. 

I RECOMMEND that water mains be replaced on the above listed streets 
and that $29,000 be appropriated from Account Code 126/7902, 'Short Notice 
Projects' ." 


Your Board RECOMMENDS that the foregoing be approved, 


***** 


FOR ADOPTION SEE PAGE(S) 
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BUILDING AND PLANNING MATTERS 

RECOMMENDATION 

1. Communication from Mr. R. Taylor - 
1975 West 12th Avenue - Building Line 

The Director of Planning and Civic Development reports as follows: 

"Mr. R. Taylor has written to Council and his letter of February 25th 
is attached. Mr. Taylor inferred that the existence of a 7-foot 
building line on Burrard Street is reducing the floor space ratio 
on his property: i.e., removing a potential of three suites 
from the plan. This is not the case. The developer is permitted 
to realize the full potential of his existing property, with the 
one exception that minimum yard requirements are measured from the 
existing building line rather than the property line. When the 
7-feet for street widening are required, then same would be 
purchased by the City. 

The negotiations between the developer and the present owners, 
therefore, should be on the basis of the existing site. There is 
no validity in the claim by Mr. Taylor that the value of the site 
is reduced by $7,000 because of the building line. 

It is RECOMMENDED that this report be received for information and 
a copy sent to Mr. R. Taylor." 

Your Board RECOMMENDS that the recommendations of the Director of 
Planning and Civic Development be adopted. 

(Circulated for the information of Council is a letter dated 
February 25, 1971, from Mr. R. Taylor) 

CONSIDERATION 

2. Urban Problems - Study of Federal 
Government: Canadian Federation of 
Mayors & Municipalities 

Under date of March 8th, the Executive Director of the Canadian 
Federation of Mayors and Municipalities has forwarded to all member 
municipalities the attached memorandum and news release dealing with 
the publication "Urban Canada" released by the Honourable R.K. Andras , 
Minister without Portfolio responsible for Housing. 

In his memorandum the Executive Director requests that the initial 
reaction of the President of the C.F.M.M., as outlined in the attached 
news release, be broughts to the attention of His Worship the Mayor 
and members of Council and asks that Council 

(a) to endorse the statement by resolution of Council 

(b) to transmit a copy of the resolutions to: 

(i) Your Minister of Municipal Affairs 
(ii) the Honourable R.K. Andras, Minister 
responsible for Housing 
(iii) Your own Federal M.P.'s 
(iv) The C.F.M.M. 
(v) Your Provincial Municipal Association 


Your Board submits the request of the Executive Director of the 
Canadian Federation of Mayors and Municipalities for the CONSIDERATION 
and instruction of Council. 
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RECOMMENDATIONS ; 

3. Hastings - Carrall to Cambie Beautif ication Pro.lect 

Following consideration of a report dated May 19, 1970 from the 
Director of Planning and the City Engineer dealing with the 
above project. City Council, on June 16, 1970, passed the 
following resolution: 

"THAT the beautif ication project be authorized on 
the basis of normal street improvements and on the 
understanding that the property owners will pay the 
entire cost, over a fifteen-year period, of any 
permanent canopy or awnings, and based on local 
improvement financing." 

The Board of Administration has now received a further report, 
dated February 25, 1971, from the Director of Planning & Civic 
Development and the City Engineer, advising that since approval 
of the above resolution the Hastings Street merchants decided 
not to pursue the proposals for a permanent canopy or awnings 
but to continue investigating standard beautif ication schemes. 

In this report, the Director of Planning & Civic Development and 
the City Engineer set out. in detail the result of these further 
investigations, particularly with regard to the appointment 
of consultants, depign studies, timetable,,. and sdurce of 
funds . The report concludes with the following recommendations : 

THAT 

"(a) Council authorize the design work to proceed, and 
the provision of the consultants' fees, brochure 
printing and mock-up preparation costs 

(b) Council appoint Coast Group Design Associates 
Limited as design consultants for the project, 
with terms of reference as set out in Appendices 
II and III. 

(c) Upon completion of the design work, the Director 
of Planning & Civic Development and the City 
Engineer report further on the project, including 
the proposed sharing of capital costs and main- 
tenance and operating costs, and the local 
improvement procedures to be followed." 

Your Board RECOMMENDS that the foregoing recommendations of the 
Director of Planning & Civic Development and the City . Engineer 
be endorsed. 


4. 2250 Heather Street, 

Additions to an Automotive Repair Shop (Body Work) 
Development Permit Application No. 54925 

The Director of Planning and Civic Development reports as follows : 

"Coast Installations of 905 West 23rd Avenue on February 
23, 1971, filed Development Permit Application No. 54925 
for a 1500 sq. ft. and a 578 sq. ft. addition to the 
existing 'Fairview Motors' automotive repair shop at 
2250 Heather Street. 

The site location is the north east corner of Heather 
Street and West 7th Avenue. The 50' wide site fronts 
West 8th Avenue and is 120' deep along Ash Street. 
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Clause 4 Continued 

The Development Permit Application is being reported to 
City Coimcil as the requested development is at variance 
with the 'Fairview Slopes Rezoning Proposals.' 

Existing and Proposed Development 

The existing concrete block construction development 
comprises a 33' x 33.6' one storey automotive body shop 
and a 17' x 56' one storey paint bake oven. On the 
northerly portion of the site; at present used for 
storing cars in a state of disrepair; it is proposed 
to add a 30' x 50' one storey body shop addition. In 
the southerly portion of the site; at present used for 
off-street parking it is proposed to add a 17' x 34' 
one storey paint bake over addition. The remaining 
open portion of the site is surfaced to provide four 
off-street spaces. 

There will be a driveway from West 7th Avenue into the 
paint bake oven, a driveway from Heather Street to the 
four car off-street parking area and a further driveway 
to an off-street loading and unloading space within 
the building. 

There is no City lane allowance at the rear of the site. 
Zoning Position 

The site is at present zoned as a M-1 Light Industrial 
District. The use of the building for an 'Automotive 
Repair Shop' is an 'Outright Use' in the present zoning 
subject to the development permit drawings being first 
amended to show compliance with all relevant regulations 
of the Zoning and Development By-law with particular 
reference to the provision of required off-street 
parking and off-street loading and unloading facilities. 

The site is also within the Fairview Slopes Area. An 
application to rezone land within the Fairview Slopes 
Area including the subject site to a CRM-1 Commercial/ 
Multiple Dwelling District is to be considered by the 
City Council at a Public Hearing on March 25, 1971. 

Relationship of Requested Development Permit 
Application to Application to Create New CRM-1 District 

If City Council approved the CRM-1 District proposals; 
then the existing automotive repair shop development 
would become 'Non Conforming as to use. ' 

The new CRM-1 District proposals are to stop new 
industrial development; encourage eventual replacement 
of existing industries as well as provide for residential 
accommodation with select compatible commercial uses. 

It is considered that the proposed additions to the 
automotive body repair shop as requested by Development 
Permit Application No. 54925 would encourage the con- 
tinuance and permanence of a form of development 
detrimental to the anticipated redevelopment of the 
area. 

Any withholding action by City Council under Section 
570 of the Vancouver Charter must be within 30 days 
from the date of Development Permit Application, which 


270 


Board of Administration, March 19, 1971 (Building 4) 

Clause 4 Continued 

was February 23, 1971. In consequence this report has 
had to be submitted to City Council in advance of the 
forthcoming Public Hearing scheduled for Thursday, 
March 25, 1971. 

Recommendation 

I recommend that Development Permit Application No. 54925 
be withheld pursuant to Sections 570(1) and 570 (2) of 
the Vancouver Charter. " 

Your Board RECOMMENDS that the recommendations of the Director 
of Planning and Civic Development be endorsed. 


CONSIDERATION: 


5. Tender No. 23-70-9 - Window Cleaning and 
Janitor Service 


On March 2, 1971 City Council considered a report from the 
Board of Administration concerning the Window Cleaning and 
Janitor Service Contract for the East Wing, City Hall. The 
low bid was submitted by Vancouver Building Maintenance for 
services to be supplied by non-union labour at an estimated 
annual cost of $27,756.00. The lowest bid for services 
supplied by union labour was submitted by Best Cleaners and 
Contractors Ltd. at an estimated annual cost of $32,520.00. 
Council tabled the matter pending a further report on the 
prevailing rate for service of this kind. 

The following table shows the prevailing union rates of pay 
for this t3rpe of work as compared to the wages declared by 
the two bidders :- 

Prevailing Best Cleaners Vancouver 

Union Rate & Contractors Bldg.Mtc. 

Foreman S2. 42/2. 47 per hr. S2.92 S2.50 

Cleaner (male) S2.32 it n 2.32 2.40 

Cleaner (female) Si. 91 n " 1.91 2. 00 

Floor Waxer S2.32 n 1. 2.52 3.00 

Window Cleaner S3. 26 n n 3.46 3.50 


The rate of pay for a foreman and a floor waxer varies depending 
on the ability of the employee and the needs of the employer. 
The wages for a window cleaner can also vary depending upon 
the location of the work. 

The fringe benefits applicable to employees of Best Cleaners 
& Contractors Ltd. and other union labour amount to approx- 
imately 165!^ of the wages as compared to approximately 8^ for 
the Vancouver Building Maintenance employees , the main 
difference being Statutory Holiday pay and a medical plan. 
(The A% Fringe Benefits as shown in the report dated February 
26, 1971 was for vacation allowance only - the firm neglected 
to include other fringe benefits such as Canada Pension, 
Unemployment Insurance and Workmen's Compensation.) 

The Director of Personnel Services advises of two surveys 
carried out in 1970 on Building Service Workers, and one in 
December 1969. The surveys include both union and non-union 
employees . 
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Clause 5 continued 

No. of Employees 

Survey Surveyed Average Rate 

1. B.C. Preliminary 
Salary & Wage 

Rate Survey 1,204 $2.98/hr. 

2. Simpson-Sears Ltd. 201 $520.00 per month 

3. B.C. Tel. (Dec. 1969) 873 $2.78/hr. 


The 1970 adjusted average hourly rate for the 2,278 employees 
is approximately $3.00 (assuming a 37-hour work week for survey 
No. 2 and adjusting for 1970 in No. 3 by adding 7%). These 
figures do not include fringe benefits or foreman wages as 
this information is not available. 

Your Board submits to Council for Consideration the matter of 
awarding the contract. 


FOR ADOPTION SEE PAGE(S) '-"'^ 
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(Licenses 1) 


LICENSES AND CLAIMS MATTERS 


RECOMMENDATION ; 

1. Complaint - Noise at Gulf Oil Service Station 
3880 Oak Street 


Mrs. M. B. Duncan, 989 West 23rd Avenue, in a letter to the Citv 
Clerk, complained of noise and fumes emanating from repair work 
carried out at the service station next door at 3880 Oak Street. 

The Director of Permits & Licenses reports as follows: 

"An inspection shows that the service station and the 
complainant's property are separated by a low retainina 
wall with a fence on its top. Cars and one larae unlicensed 
truck are parked beside the wall. The truck is for sale and 
is larger than that permitted in this district. The Service 
Station operator states that the truck was moved to its 
present position at the request of the complainant so that 
her view would not be obstructed. He further states that no 
repair work is carried out in the parking portion of the site, 
that no repair work of any kind is carried out after 6:00 p.m. 
and that the service station closes at 9:00 P.m. 

No violations have been found other than the presence of the 
oversized truck which will be removed. Mrs. Duncan has been 
advised of the inspection and to contact the Police Depart- 
ment if, in her opinion, there is any violation of the Noise 
Abatement Bylaw." 

Your Board submits this report for the information of Council, and 
RECOMMENDS a copy be forwarded to Mrs. Duncan. 

(Copies of Mrs. Duncan's letter dated March 6, 19 71 are cir- 
culated for the information of Council) 


CONSIDERATION : 

2. Shops Closing Bylaw: Barber Shop Closing 

Council will rfecall that on October 6, 1970 the Council had 
before them for consideration a Board of Administration report dated 
October 2, respecting Barber Shop Closing, Byl aw 4462, which presented 
a petition from 16 owners of barber shops, a motion by Alderman 
Linnell and a letter from the Barbers Union, Local 120. However, 
Council deferred this matter until the next meeting as Alderman Linnell 
was absent. On October 20, 1970 Council tock no further action on the 
matter as there was no seconder to Alderman Linnell 's motion. 

A communication dated March 8, 19 71 has been received from 
Mr. Allan Goldsmith, Solicitor, on behalf of the Vancouver Master 
Mens' Hair Stylists wherein it is requested that a delegation be 
heard by Council with respect to this matter. 


/ 


2 
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Shops Closing Bylaw; Barber Shop Closing (cont) 

Your Board submits Mr. Goldsmith's request to appear as 
a delegation for Council's CONSIDERATION. 

(Copies of the communications from Mr. A. Goldsmith dated 
March 8, 1971 and September 23, 1970 enclosing petition, the 
Board of Administration report dated October 2, 1970, a 
letter from the Barbers Union, Local 120, dated October 5, 
1970, a letter from the Greater Vancouver Visitors and 
Convention Bureau dated September 24, 1970 and Alderman 
Linnell's motion are circulated for the information of 
Council . ) 


DELEGATION REQUEST: Mr. A. Goldsmith 


****** 


FOR ADOPTION SEE PAGE[S] Z^^, 
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(FIRE 1) 


FIRE AND TRAFFIC MATTERS 


RECOMMENDATION 


1. 


Request for Shrine Parade: Downtown Area 


The Vancouver City Council on May 5, 1970 adopted the 
attached report of the Board of Administration, Works and 
Utility Matters, dated May 1, 1970. It is noted in this report that 
the 1970 Council recommend to the 1971 Council that the request of 
the Pacific Northwest Shrine Association to hold a parade in the 
central business district on June 5, 1971 be approved, subject to 
certain conditions. 

In communications dated March 8, 1971, copies of which are 
circulated, the Association requests that the parade starting time 
be 10:00 a.m. rather than 12:30 p.m. 

The City Engineer advises that there are no objections to the 
parade from a traffic engineering stand-point; B.C. Hydro will 
accommodate the parade and the City police will be in attendance. 

Your Board RECOMMENDS that the request of the Pacific North- 
west Shrine Association to hold a parade on Saturday, June 5, 1971 
in the downtown area commencing at 10:00 a.m. be approved provided 


that: 


a) 


All details of the parade meet the 
satisfaction of the City Engineer and the 
Chief Constable; 


b) 


all costs of barricading and signing 
for the parade are borne by the 
applicants . 


****** 


FOR ADOPTION SEE PAGE(S) 
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FINANCE MATTERS 

RECOMMENDATIONS 

1. New Position: Vancouver Rental 
Accommodation Grievance Board 

The Administrative Analyst and Director of Personnel 
Services submit the following report: 

"At the request of the Chairman of the Vancouver Rental 
Accommodation Grievance Board and the City Clerk, a review 
of the stenograpjiic requirements of the Board has now been 
compl eted , 

The review covered the week ending February 19, 1971, during 
which time a count was made of all documents produced, 
numbers of telephone calls received daily and the numbers 
of visitors received. It was noted that the Board has held 
48 hearings since commencing operation and regularly holds 
2 hearings each week on Tuesdays. At each hearing session 
four or five grievances are dealt with, indicating that the 
Board has dealt with approximately 200 grievances in a 
period of approximately six months. At February 19, 1971, 
17 grievances were on hand awaiting hearings, and these 
would require four sessions of hearings by the Board, 

At the establishment of the Board, one permanent position 
of a Clerk-Stenographer III was established and as noted 
by the Director of Personnel Services, a temporary position 
of Clerk-Typist I was established for a period of six 
months, to be re-assessed in light of experience. 

Report of the Director of Personnel Services 

'The work of this position originally involved responsibility 
for the performance of routine clerical and typing duties, 
answering enquiries on the Grievance Board By-laws and 
advising callers on these provisions for the Vancouver 
Rental Accommodation Grievance Board, Since the level of 
responsibility could not be accurately predicted at that 
time, the Board of Administration approved the establishment 
of a temporary Clerk-Typist I position on July 8, 1970, and 
to be reassessed in approximately six months. 

In addition to the above duties, the incumbent is presently 
responsible for taking and transcribing dictation on a 
variety of matters such as information concerning the 
function of the Board, Grievance By-laws and the interpre- 
tation of these By-laws, The nature of the work involves 
some independent ,judge?ment when answering enquiries by 
telephone and in person from tenants, landlords and other 
persons relative to the provisions of the Vancouver Rental 
Accommodation Grievance Board By-laws, In view of other 
positions in the City's service with similar duties and 
responsibilities, I recommend that this position be classified 
on a permanent basis as a Clerk-Stenographer II, Pay Grade 10 
($408-482) . 

SUMMARY 

I ncumbent Proposed Classification Effective Date 

One Now Position Clerk-Stenographer II When adopted 

P.G. 10 ($408-482) 

1971 1st lialf rates ' 


cont 'd . 
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Clause #1 continued : 

This has been discussed with the Business Manager of the 
Municipal and Regional Employees' Union, and he concurs 
herein , 

RECOMMENDATION 

It is recommended that a permanent position of Clerk-Steno- 
grapher II be established for the Vancouver Rental 
Accommodation Grievance Board effective when adopted in 
accordance with the classification report of the Director 
of Personn«-,l Services, 

It is further recommended that the estimates of expenditures 
of the City Clerk's department be amended to include the sum 
of $4,150, which is the estimated cost of the position for 
the remaining nine months of 1971." 

Your Board RECOMMENDS adoption of the recommendations. 

2. NATO Conference on Earthquake 
Hazard Reduction 


Dr , S, Cherry, Professor of Civic Engineering at U.B.C., who 
is the Chairman of the Canadian National Committee on Earthquake 
Engineering, has written to Council advising that the North Atlantic 
Treaty Organization is sponsoring a Conference on 'Earthquake 
Hazard Reduction' in San Francisco, May 18th to 25th, 1971, He 
suggests that the City would be well advised to send representatives 
to this Conference which will emphasize rescue and rehabilitation 
methods and procedures in the event of a disastrous earthquake, 
Dr , Cherry suggests that the meeting could be of value to the City 
if the Civil Defence Co-Ordinator were sent as a delegate. 

Part of the programme will be devoted to preventive measures, 
involving building codes and other safety regulations. It is con- 
sidered that the City Building Inspector, who is also a member of 
the Canadian National Committee on Earthquake Engineering, could 
gain valuable information from the Conference and that, in 
conjunction with the Civil Defence Co-Ordinator, he could prepare 
a report to be made available to other interested City Departments, 
This report could be of assistance in future disaster planning 
for the City and surrounding areas. 

The Civil Defence Co-Ordinator has been in contact with the 
Provincial Civil Defence and the Federal Emergency Measures 
Organization, Both bodies favor the Civil Defence Co-Ordinator ' s 
attendance at the meeting but advise that they cannot assume any 
cost , 

If Council decides to have these officers attend the meeting. 
Dr. Cherry would put forward Mr, Matheson's name and the Provincial 
Civil Defence Co-Ordinator would put forward Mr, Roth's name for 
inclusion with the Canadian delegation to the meeting. 

The cost of sending these two officers to this Conference 
will be about $480 each, which would be added to the 1971 Depart- 
mental Budgets, if the report recommendation is approved. 

Your Board RECOMMENDS that the Civil Defence Co-Ordinator 
and the City Building Inspector be authorized to attend the NATO 
Conference on 'Earthquake Hazard Reduction' in San Francisco, 
May 18th to 25th, 1971 at a cost of $960.00 
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CONSIDERATION 

3. Strathcona Community Services Centre 

Facilities attached to Lord Strathcona School 

Your Board has received the following report from the 
Director of Finance for Council consideration: 

"On October 1, 1968, Council adopted a report of the Director 
of Social Planning and Community Development recommending 
the establishment of a Neighborhood Services Center on the 
Lord Strathcona School site. The multi-purpose building was 
jointly planned by the School Board, the Park Board and 
the City, lo provide educational, recreational, health and 
welfare services for residents of all ages in the 'Strathcona' 
area of the City. 

The formal agreement between the School Board, the Park Board 
and the City specifies that the School Board will not accept 
any tender for the construction of the combined project that 
would involve the Park Board or the City in paying an amount 
in excess of $240,000 as its share of the overall costs of 
the project without first obtaining the approval of the Park 
Board and the City for incurring the extra cost over 
$240,000, 

The School Board has received the tenders for the project 
and the Park Board 's share has been calculated to be 
$264,356, Therefore, approval of the excess cost by the 
Park Board and City Council is necessary if the project is 
to proceed. The Park Board will be considering the matter 
on Monday, March 22nd, 

As reported to Council (Board of Administration minutes 
March 12, 1971) an amount of $275,000 for the Community 
Service Center Facilities - Strathcona was included in the 
City's request for financing under the Federal Provincial 
Special Development Loan Program and was approved by the 
Department of Municipal Affairs, Also, the Park Board has 
included (subject to confirmation at the March 22nd Park 
Board meeting) $275,000 for Strathcona in their 1971 Capital 
Program requests, which will be dealt with by Council 
shortl y . 

The difference between the construction cost of $264,356 and 
the $275,000 in the 1971 Capital Program request is for 
equipment, landscaping etc. 

The matter for Council consideration at this time is whether 
or not to approve the additional capital cost of constructing 
the Community Service Facil i ty-Strathcona , the amount being 
$24,356 ($264,356- 240,000), 

If Council agrees then the resolution should read: 

tTHAT the Strathcona Community Services Center Facilities 
project be approved with the City's (Park Board Capital 
Budget) share of the construction cost being $264,356 and 
that an appropriation of $275,000 from the 1971-75 Five 
Year Plan allocations for Coirtmunity Service Center 
Facilities be approved in advance of the 1971 Capital 
Budget consideration by Council, the additional 
appropriation of $10,644 being for equipment and 
landscaping, etc., as noted above.'" 

Your Board submits the above report of the Director 
Finance for consideration of Council. 
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4, Tender No. 28-71-2: Lease and Operation of 
the City Hall Cafeteria and East Wing 
Staff Lunch Room 


The Purchasing Agent and Supervisor of Property and Insurance report as follows: 


"Tenders for the above were opened by your Board on Monday, March 8, 1971, and 
referred to the Purchasing Agent and Supervisor of Property and Insurance for 
report. The five proposals submitted are on file in the Purchasing Agent's 
Office. 


The contract is for a three year period, with the option for renewal by mutual 
agreement, for an additional two years. 

The criteria for selection, as stated on the tender form, is — 


"Basis of Award 


Whereas the City has established a fixed lease rate and does not intend to 
make a profi^t on this lease, the award will be made to the firm which, in 
the City's opinion, will provide the greatest value to City employees and 
other patrons of the City Hall Cafeteria, in terms of quality, quantity, 
service and price. 

The City will, therefore, only consider tenders from experienced firms of 
caterers with a proven record of performance, who con offer a variety of 
quality foods, and can demonstrate that they have the management ability 
and financial resources to operate the proposed food service with the skill 
and imagination which will be necessary if the facilities are to be utilized 
to their capacity." 

Because of the unusual criteria for selection and the large number of City 
employees, as well as members of the public, who will be affected by the 
selection, a Selection Committee was set up to review the tenders, interview 
the tenderers, examine premises they ate presently operating, and sample 
food they are currently providing. The Committee consisted of - 


Mr. 

T. M. Galloway 

Purch 

Mr. 

J. Aitken 

- Super 

Mrs 

. R. Sarles 

City 

Mr. 

D. Morgan 

Direc 

Mr. 

D. Matheson 

City 

Mr. 

A.R. Bethell 

- Admin 

Mr. 

K. Derby 

- Munic 


asing Agent 

visor of Property & Insurance 
Nutritionist 

tor of Environmental Health 

Building Inspector 

istrative Analyst 

ipol & Regional Employees Union 


It is the opinion of all of the City officials of the Selection Committee 
that the Canadian National Institute for the Blind - Caterplan Services - 
offer the only acceptable proposal (because they are far more experienced 
with this type of operation, are well financed, and have a greater depth 
of management talent than any of the other tenderers) and recommend that 
the contract be awarded to this tenderer. 


Caterplan Services operate approximately 50 "In Service" cafeterias and lunch 
rooms in B.C., but they only have a union agreement at one location (with the 
Beverage Dispensers and Culinary Workers Union, Local 835, representing 
employees at the Crown Zellerbach cafeteria and canteen at Fraser Mills). 

They have stated that they have no objections if, after operations are under- 
way, the staff wishes to become members of the above-noted union. They have 
also stated that they will, from the outset, pay wage rates as laid out in 
the above-noted union contract. 


Mr. K. Derby, representative of the Municipal & Regional Employees Union, 

has stated that his organization objects to the appointment of a contractor 

who does not have a unionized staff. and therefore wishes to apoear as a delegetic 

A letter from the Canadian National Institute for the Blind is attached for 
'Council information. 


cont 'd 


Board of Administration, March 19, 1971 (FINANCE - 5) 

Clause #4 Continued: 

In view of the objection by the Municipal & Regional Employees Union to the 
City Officials recomniendation, the City Purchasing Agent and the Supervisor 
of Property & Insurance submit the matter for Council consideration. 

Your Board 

submits the foregoing report for the CONSIDERATION of Council. 
DELEGATION REQUEST - MUNICIPAL & REGIONAL EMPLOYEES UNION. 

****************** 


FOR ADOPTION SEE ?kQi{S)...JA.'^...-± 
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BOARD OF ADMINISTRATION 


PERSONNEL MATTERS 


SUPPLEMENTARY REPORT 


MARCH 19, 


1971 


RECOMMENDATION 


1. 


Institute on Rehabilitation Workshops. 
Attendance - two employees. Social Service Dept. 


The Director of Personnel Services reports as follows: 

"The Centre for Continuing Education, University of British 
Columbia has arranged for the above Institute to be held on 
April 6, 7, & 8, 1971 at the Canadian Arthritis and Rheu- 
matism Society Auditorium in Vancouver. The use of 
Rehabilitation Workshops plays a part in the current rehabili- 
tation programme of the Social Service Department and the 
knowledge and experience gained from this Institute will be 
of great value in the Social Service Department's present and 
future rehabilitation planning. 

The Director of Welfare Services wishes Mrs. J. E. McCaffery, 
Social Service Worker III, and Mrs. E. K. Keays, Social Service 
Worker IIA, to attend as main participants although neither 
will be able to attend all sessions but will delegate suitable 
staff to attend and report back. Both of the employees are 
co-ordinating and supervising the current rehabilitation pro- 
grammes in the Social Services Department. 

The total cost for both employees would be $60.00 (2 x $30.00) 
and 6 days (2x3 days) leave of absence with pay. The 
Comptroller of Accounts advises that the total amount of 
$60.00 would be available from Appropriation 7090/933 - 
Administrative and Technical Courses - All Departments. 

As this request of the Director of Welfare Services is in 
accordance with the basic requirements of Regulation 248, I 
recommend approval." 

Your Board RECOMMENDS that the above recommendation 
of the Director of Personnel Services be adopted. 


****** 


FOR ADOPTION SEE PAGE(S) Z..£.t^... 
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BOARD OF ADMINISTRATION 

PROPERTY MATTERS 
MARCH 19, 1971 

RECOMMENDATIONS 

1 . Acquisition for Falaise Park Extension 
Block Sections i|0 & i^l , T.H.S.L. 
3203 Dieppe Drive - Former Sandford Memorial 
United Church 


The Supervisor of Property and Insurance reports as follows: 

"The owners of the above property, Block 2l\., 
Sections [(.0 & i^l , T.H.S.L., which is listed 
under Table I of the Park Sites Purchase 
Program 1971-1975, confirmed by City Council, 
December 15, 1970, SiVe desirous of proceeding 
with the sale of this property to the City. 
This property is required to extend Falaise Park 
to Dieppe Drive. 

These premises comprise a site, 180.15' x ^6^^.^, 
containing 0.68 acres, zoned RS-1 , improved 
with a one-storey frame church building, 
355g' X 7O', erected in 1953. This building has 
a concrete foundation and full concrete basement, 
stucco on the exterior walls, a patent shingle 
roof and is heated by an automatic oil furnace. 

In June I967, the former congregation amalgamated 
with Collingwood United and discontinued the use 
of these premises. Subsequently these premises 
were leased to the Boys' Club of Vancouver for a 
period of 1 5 months, commencing March 1 , 1969, 
and ending May 31, 1970, at a nominal rental of 
$1 .00. This tenancy reverted to a year-to-year 
basis thereafter subject to 6 months' notice of 
cancellation. 

Following discussions with church officers in 
1970 the Park Board confirmed the addition of 
this property to the 1971 -1975 program. The 
Property and Insurance Office placed a bare 
land value of $70,800.00 on this site at which 
amount the owners agreed to sell, subject to 
possible removal of the building. They have since 
agreed to abandon the building and wish to conclude 
this transaction as from January 1, 1 971 • 

By resolution dated March 8, 1971, the Board of 
Parks and Public Recreation has endorsed the 
acquisition of this property. It was also resolved 
that the rental to the Boys ' Club be approved in 
principle and the Superintendent report on arrange- 
ments . 

RECOMMENDED that the Supervisor of Property and 
Insurance be authorized to acquire this property 
for the sum of $70,800.00 as from January 1, 1971 
on the foregoing basis chargeable to Code l\.^Q^/-." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor 
of Property and Insurance be adopted. 


continued . . . /2 


28/ 


Board of Adminis tralion , March 19, 1971 • • . (PROPERTIES) . . 2 

2 . ( a ) Sales; Residential Multiple 

RECOMMENDED that the following application to purchase 
received by the Supervisor of Property and Insurance be approved 
under the terras and conditions set down by City Council, zone CD-I , 
Coraprehensive . 

Re: Lot 1 of A, Block 71, D.L. 333 F.V.,Plan 11199 
Situated S/S . East 5^4- th Avenue, between Kerr and 
Killarney Streets 

NAME LOT APPROX. SIZE SALES PRICE TERMS 

A & W. Goodrich 1 175' x 120' $32,000.00 City Terms 

for Niebuhr & of @ 9^ 

Wiebe Liraited "A" 


Conditions of Sale 


(i) Garden apartraent and/or townhouse developraent 
in accordance with the Rm-1 Multiple Dwelling 
District Schedule. Height of the developraent 
will be restricted to two storeys and a raaxiraura 
floor space ratio of 0.70 (gross). 

(ii) Sale is subject to the successful tenderer 

obtaining the approval of the Technical Planning 
Board to his proposed scherae of developraent, and 
to obtaining a developraent perrait within 120 days 
frora the date of Council's acceptance of this 
offer. 

(iii) Date of sale will be the date of approval by the 
Technical Planning Board. 


2.(b) Sales: Residential 
Charaplain Heights 

RECOMMENDED that the following offers to purchase received 
by the Supervisor of Property and Insurance be approved under the 
terras and conditions set down by City Council. These lots are 
raarketed on the basis of fixed price, in accordance with Council's 
instructions regarding the sale of single faraily residential lots 
in Chsunplain Heights. 

Re: Lots 33 & 36, D.L. 339, Plan 13659 
N/S 50th East of Tyne Street 
Lots 5 & 9, D.L. 339, Plan 13659 
Situated S/S I|-9th, East of Tyne St., 
zoned RS-1 


NAME 

Howard 
Lichty 


Erwin 
Schultz 
& 

Connie 
Schultz 

Joe 

Stanzl 


LOT 


33 


36 


APPROX. SIZE 


SALES PRICE TERMS 


CONDITIONS 


5 


50' X 1 08.1^8 $1i|,000.00 
57-75 1 08.62 


kO' X 1 1 1 . 82 $1i|,000.00 
^57B7 115.63 


hP^^ X 1 20 

3BT25 


$1 2,500.00 


City 
Terras 
@ 9% 

City 
Terras 
@ 9% 


City Bulkhead agreeraenL 
Terras above grade at lauc 
@ 9% 


Joe 

Stanzl 


3HT25 


X 120 


$1 2,500.00 


City 
Terras 
@ 9% 


Bulkhead agreeraent 
above grade at lane 


continued 
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Board of Administration, March 19, 1971 . . . . (PROPERTIES) . . 3 
2.(b) Gontd. 

Sales : Residential 
Ghamplain Heights 

RECOMMENDED that the following application to purchase 
received by the Supervisor of Property and Insurance be approved 
under the terms and conditions set down by City Council. This lot 
is marketed on the basis of fixed price, in accordance with 
Council's instructions regarding the sale of single family residenti 
lots in Champlain Heights. 


Re: Lot 32, D.L. 339, Plan 13659, zoned RS-1 
Situated N/S SOth Ave. East of Tyne St. 


NAME 


LOT 


APPROX. SIZE 


SALES PRICE 


TERMS 


CONDITIONS 


Reinhard 32 
Gogolin 




City 


Terms 


& 

Hilda 
Gogolin 


@ 9^ 


FOR ADOPTION SEE PAGE(S) 
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rhe Minutes of the meeting held February 4, 19 71, were adopted. 

The following recommendation of the Committee is submitted to Council 

for consideration. 

RECOMMENDATION 


REPORT TO COUNCIL 
STANDING COMMITTEE OF COUNCIL ON GENERAL PURPOSES 

March 11, 1971 

A meeting of the Standing Committee of Council on General 
Purposes was held on Thursday, March 11, 1971, at approximately 9:45 
a.m., in #1 Committee Room, third floor. City Hall. 

After calling the meeting to order a short recess was observed 
and the Committee reconvened at approximately 10:00 a.m. 

PRESENT : Alderman Broome (Chairman) 

Aldermen Adams, Bird, Hardwick, Phillips, 
Rankin, Sweeney, Wilson 

ABSENT: His Worship the Mayor (Civic Business) 

Alderman Calder (Civic Business) 
Alderman Linnell (Leave of Absence) 

CLERK : D. Scott 

Adoption of Minutes 


Time Attending Court 

Council on August 11, 1970, passed the following motion: 

"THAT the matter of time spent in Court by witnesses, 
police officers, social workers, et al, awaiting the 
pleasure of the Court, be discussed by the General 
Purposes Committee with a view to making recommendations 
to the appropriate authorities in an attempt to reduce 
the large amount of waiting time now being spent." 

The Standing Committee on General Purposes on October 8, 1970, 

"RESOLVED that the matter be deferred until such 
time as the Chief Constable, the City Prosecutor, 
the Senior Judge, Provincial Courts, and the 
Court Clerk, Provincial Courts, can be present to 
meet with the Committee." 

The Board of Administration under date of September 30, 1970, submitted 
an information report of the Court Clerk, Provincial Courts, Vancouver 
dealing with Time Attending Court. Some of the reasons for the time 
required, as set out in the report, are as follows: 

(a) many persons such as witnesses. Police Constables, lawyers 
are involved and if one of them for some reasons cannot be 
present this means an adjournment and rescheduling of the 
case . 

(b) some cases require more time than allotted as there is no 
way of determining the length of time required. 


cent ' d 
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standing Committee on General Purposes 

March 11, 1971 2 

Clause 1 continued 


(c) the Court Rooms are in four different buildings 

(d) free extended legal aid offered through the Law Society 
has increased the incidence of defended cases adding to 
the Court time needed and the attendance of witnesses 

(e) increased volumes of prosecutions 

(f) rising rates of "not guilty pleas" 

His Honour Judge L.S. Eckardt, the City Prosecutor, the Court Clerk and 
Supt. T. Dixon were present and a general discussion was held with 
respect to the problems set out in the Board of Administration report. 

Hr. McMorran expressed the opinion that he felt the condition has 
improved since last sununer when Council originally raised the matter. 
It was noted that it is anticipated there will be further improvements 
Dnce the Courts are in one building. 

Judge L.S. Eckardt advised that the Law Society in Ontario had recently 
set up rules with respect to Counsel being late for hearings. Counsel 
abusing the privilege of seeking adjournments, etc. Judge Eckardt stated 
le would obtain a copy of these rules for the Committee. 

It was therefore agreed that when the rules enacted by the Law Society 
of Ontario are received the Committee would meet again to discuss 
this aspect. 

Commissioner Ryan brought to the attention of the Committee a problem 
which has developed subsequent to the new Court Act in 1969 which pro- 
vided for the appointment of a District Judge. This problem is with 
respect to jurisdiction and "Accountability" as it pertains to the 
Court Staff. Mr. Ryan stated he and the Corporation Counsel had met 
with Mr. Kennedy in Victoria with a view to seeking a Charter Amendment 
with the hope this problem might be resolved, however, Mr. Kennedy was 
not willing to amend the Charter in the manner proposed and Mr. Ryan 
felt further representations should be made in Victoria. He stated he 
was of the opinion the Court Clerk's staff should be accountable to the 
District Judge except for certain functions such as personnel, collections 
enforcement and budget control since these functions can best be provided 
oy present City departments. 

^fter considerable discussion it was 

RECOMMENDED that Commissioner Ryan, accompanied by His Honour Judge 
L.S. Eckardt meet with the Attorney General in Victoria to resolve 
the matter of "Accountability" and that the discussion include the 
Provincial Court of B. C. Family Division. 

^'URTHER RECOMMENDED that the report of the Board of Administration dated 
September 30, 1970, be received for information. 


The meeting adjourned at approximately 11:15 a.m. 


* * * * * 


FOR ADOPTION SEE PAGE{S) 
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REPORT TO COUNCIL 
STANDING COMMITTEE OF COUNCIL ON GENERAL PURPOSES 

March 18, 1971 

A meeting of the Standing Committee of Council on General Purposes 
was held in the No. 1 Committee Room, City Hall, on Thursday, March 18, 
1971, at approximately 9:30 a.m. 


PRESENT : 


ABSENT 


CLERK: 


Alderman Broome (Chairman) 
His Worship the Mayor 

Aldermen Adams, Bird, Calder, Hardwick, 
Rankin, Sweeney, Wilson 

Alderman Phillips (Civic Business) 
Alderman Linnell (Leave of Absence) 

D. Scott 


PART I 

The following recommendation of the Committee is submitted to 
Council for consideration. 

RECOMMENDATION 


1. Capiiano Stadium - Uses 

The Vancouver City Council on February 16, 19 71, adopted the following 
recommendation of its Standing Committee: 

"(a) That the communication from Mr. K.P. Horsburgh, Jr., 
dated January 12, 1971, be received. 

(b) That the management of Capiiano Stadium be turned 
over to the Park Board on the understanding 

(i) that the structure be analyzed financially to 
place either softball or hardball and soccer 
on the fields 

(ii) that approximately 1,000 square feet of space 
in the Stadium Building be made available as 
quickly as possible for the Riley Park Community 
Association 

(iii) that the question of heating and showers be 

looked into, however, the matter of winterizing 
not be included in the immediate costs but be 
considered in the summer of this year 

(iv) that the financial report not include extra 

bleachers nor enlargement of the field at the 
present time 

(v) that the study include a contribution by the 
soccer groups for drainage 

(c) That the whole matter be referred back to this Committee 
for further consideration. 

(d) That the Planning Department endeavour to find a suitable 
site for the Satellites Motorsport Club and report back 
to the Committee . " 


cent ' d 
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Clause 1 continued 

The Board of Parks and Public Recreation in a communication dated 
March 3, 1971, reported on the suggested uses of Capilano Stadium 
and the general costs involved. Attached to this letter were com- 
munications from the B.C. Football Association Commission dated March 
2, 1971, the Pacific Coast Soccer League dated March 2, 1971, and the 
Vancouver Juvenile Baseball Association dated February 11, 1971. It was 
noted that the Soccer League did not now wish to use Capilano Stadium 
and requested another location such as the False Creek area. 

A. Uses 

The Board of Parks and Public Recreation commented on the use of 
Capilano Stadium under the following headings 

(i) Community Association Use 
(ii) Soccer 
(iii) Baseball 
(iv) Softball 
(v) Other Uses 

and recommended that the Riley Park Community Association and the 
Capilano Development Committee be encouraged to rent temporary premises 
elsewhere until the Riley Park Community Centre is available. 

The Chairman and the Superintendent of the Board of Parks and Public 
Recreation were present and Mr. Robertson reviewed the reasons why the 
Park Board did not feel a location in Capilano Stadium was desirable 
as a centre for the youth of the Riley Park area. Mr. Robertson 
submitted a letter dated March 16, 1971 addressed to Mr. Marshal Smith 
of the Park Board from Mr. D.V. Pym, Director of Public Relations, 
Riley Park Community Association which set out proposals for facilties 
for the youth. The Park Board representatives advised that the Riley 
Park Community Centre would not be ready for use until approximately 
May, 1972. 

The Board of Administration under date of March 16, 1971, submitted 
for consideration a report of the Director of Social Planning/Community 
Development wherein Mr. Egan again recommended that 1,000 square feet 
of space inside Capilano Stadium be made available to the youth of the 
Riley Park area without further delay. 

Presentations from representatives of the Riley Park Community Association 
and the Capilano Development Committee were made. The opinion was 
expressed that a site within the Capilano Stadium was their first 
preference however, they had investigated other sites one of which was 
4554 Main Street where 1,000 square feet of space, plus a basement and 
washroom and kitchen facilties was available at a rental of $250 per 
month plus utilities. After consideratle dicussion it was 

RECOMMENDED that accommodation for the youth in the Riley Park area 
in Capilano Stadium, or alternative accommodation be referred to the 
Director of Social Planning/Community Development to consult with all 
parties concerned and bring back a report to Council as quickly as 
possible on the proper location for this community activity. 

FURTHER RECOMMENDED that the Park Board be advised when this report 
will be before Council. 

The Committee then reviewed the Park Board's communication with respect 
to other uses. Mr. Robertson pointed out that the Park Board would not 
wish to manage Capilano Stadium unless they could be assured it would be 
on a long term basis as they proposed to repair and improve the Stadium 
and would endeavour to install a drainage system. 


cont ' d 
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March 18, 1971 


Clause I continued 


B . Costs 

In summing up, the Park Board requested the City provide that Board 
with the following budget which is based on summer usage: 

Softball Baseball 
" Year 1 Capital $ 13,000 

N.N.R. $ 15,000 

M. & 0. $ 33,000 

$ 61,000 $ 68,000 

Year 2 Capital $ 13,000 

M. & 0. $ 33,000 + (cost of living increase) 

$ 46,000 $ 53,000 

Year 3 Capital $ 13,000 

M. & O. $ 33,000 + (cost of living increase) 

$ 46,000 $ 53,000 

Year 4 M. & O. $ 33,00 per year $ 40,000 + (cost of 

living 
increase) 

and concluded with the following recommendation: 

"It is therefore recommended that the Council turn Capilano 
Stadium over to the care and custody of the Park Board on a 
long term basis and provide the Board with a budget of 

Year 1 - $ 61,000 

2 - $ 46,000 + (cost of living increase) 

3 - $ 46,000 + (cost of living increase) 

4 - $ 33,000 + (cost of living increase) 
Each year after - $ 33,000. + (cost of living increase) 

Any net income would be used to reduce the actual 
maintenance and operating costs to a minimum. 

The Park Board would draw up a schedule of events for 
the season using either baseball or softball and what- 
ever else can be included." 

The Park Board representatives agreed that during the first year the 
capital costs of $13,000 could be omitted from the budget and stated 
that a net income of $3,000 might be realized during this year's operation. 
Mr. Robertson advised it was desirable that a decision be made promptly 
as their net income was dependent upon an early start of operation. 

The estimated costs and budget were discussed at length and it was 

RECOMMENDED that Capilano Stadium be turned over to the Park Board for 
operation and management on the understaning the budget requirements 
for the first year of operation will not exceed $45,000 and that the 
Park Board will continue to renovate the stadium each year, subject to 
budget approval, in accordance with the proposal set out in the Park 
Board letter of March 3, 1971. 


tanding Committee on General Purposes 
:arch 18, 1971 
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PART II 


The following matter is submitted for the information of Council. 
[NFORMATION 


I. Demolition Derby Site: 

Satellites Motorsport Club 

At the last meeting of this Committee when discussing Capilano Stadium 
ases, the Planning Department were requested to endeavour to find a 
suitable site for the Satellites Motorsport Club and report back to 
this Committee. 

Under date of March 9, 1971, the Board of Administration submitted 
a report of the Director of Planning and Civic Development which 
dealt with sites that had been investigated as to their suitability 
for demolition derby purposes. 

The sites were: False Creek Park, "Borrow-Pit" north of South-east 
Marine Drive in Champlain Heights, south of South-east Marine Drive in 
Champlain Heights, near the Granville Bridge in the City's 85 acres, 
somewhere in the False Creek Flats and a site in the industrial area 
out towards Boundary Road. The Director of Planning and Civic Development 
advised that other sites had been investigated but nothing suitable is 
available in the City at the present time. The Board recommended that 
the following recommendation of the Director of Planning and Civic 
Development be adopted: 

"RECOMMENDED that the Satellites Motorsport Club be notified 
that no suitable site for a demolition derby stadium is 
presently available within the City." 

Mr. D. Harder, Secretary and Business Manager of the Satellites Motorsport 
Club spoke to the Committee with respect to their request for a site 
within the City. After due consideration it was 

RECOMMENDED that the Chairman appoint a Sub-Committee comprised of 
Alderman Sweeney and Alderman Hardwick to investigate the matter 
further with Mr. Harder, the Deputy Director of Planning and Civic 
Development and the Park Board and report back to this Committee. 


The meeting adjourned at approximately 11:00 a.m. 


* 


* 


* * * 
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REPORT TO COUNCIL 
STANDING COMMITTEE ON FINANCE 
MARCH 18, 1971 

The Standing Committee of Council on Finance met on Thursday, 
March 18, 1971, in the #1 Committee Room, third floor. City Hall, at 
11:00 A.M. 

PRESENT ; Alderman Adams (Chairman) 

Aldermen Bird, Broome, Calder, Hardwick, 
Rankin, Sweeney and Wilson 

ABSENT: His Worship the Mayor (Civic Business) 

Alderman Linnell (Leave of Absence) 
Alderman Phillips (Civic Business) 

CLERK TO THE COMMITTEE: R. Henry 


1, Grant Request of $15,000 
Family Service Centres 

The Council, on November 17, 1970, when considering a Board of 
Administration report on this subject passed the following motion: 

'THAT this whole matter be referred to the Finance 
Committee for consideration at its first meeting in 
1971 . ' 

The Committee noted a report of the Director of Social Planning/ 
Community Development, as contained in the Board of Administration 
report of November 13, 1970, and after due consideration, it was, 

RECOMMENDED that the request of the Family Service Centres 
for $15,000 (net cost to the City $3,750) be approved, subject to: 

(a) the amount being shareable under the Canada Assistance 
Plan 

(b) the Family Service Centres provide professional services 

to selected families either in receipt of social assistance 
or likely to be in need of social assistance and resident 
in the six local areas mentioned in the report of the 
Board of Administration, dated November 13, 1970 

(c) the Family Service Centres commit itself to the principles 
of integration and decentralization of social service and 
authorize its President and Executive Director to help the 
City, Province, and United Community Services develop a new 
model for delivery of social service in 1971. 

2 . 1971 Civic Grant Requests 

The Committee considered a number of Civic grant requests, 
copies of which had been circulated previously to the members, A 
summarized statement prepared by the Director of Finance was before 
the members for guidance and in the case of Voluntary Health, 
Education, Recreation and Wol 1 are Agonc-ios' requests, the Committee 
noted a report of the Board of Administration dated March 16, 1971, 
containing recommendations of the Joint Technical Committee of the 
Department of Social Planning/Community Development, 

The Committee took action as follows: 
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Clause #2 continued: 


App 'n , 
No. 

615 
(Statu- 
tory) 


NAME 

Prov.Govt.of B.C.- 
T.B. per Capita 


RECOMMENDATION 
(amount requested in 
brackets) 

$66, 500 


635 B.C. Housing Manage- 
(Statu- ment Commission 
tory) 

105 Family Service 
Agency 


(60, 000) 


184, 012 


25,000 


107 Activator Unit 


( 5,280) 


110 Dugout Day Centre ( 3,000) 


111 Victorian Order 

of Nurses (Meals on ( 2,500) 
Wheels) 

151 Western Institute 

for the Deaf (15,000) 

155 Vancouver Neui'o- 

logical Centre (16,500) 

173 Salvation Army (19,400) 


191 Victorian Order (27,500) 
of Nurses 

196 Vancouver Indian (12,000) 
Centre 


3, 500 
3,000 

2, 500 

6, 200 

6, 000 
10, 400 

25, 000 
12. 000 


CONDITIONS 

The Board of Adminis- 
tration to prepare for 
consideration of Council 
a resolution for sub- 
mission to the UBCM 
based on the Regional 
Hospital District 
assuming all charges 
for this service 


Subject to the amount 
being shareable under 
CA.P. and subject to 
$10,000 for one full- 
time social worker in 
the Grandview- Woodland; 
$10,000 for one full- 
time social worker in 
Renfrew-Coll ingwood; and 
$5,000 for one full- 
time social worker in 
Fr as erview-Ki Harney 
not to commence before 
July 1. The monies to 
be paid on a monthly 
basis upon receipt of 
invoices showing summary 
of services provided by 
the staff assigned to 
these three areas. 

Subject to amount being 
shareable under C.A.P. 

Subject to amount being 
shareable under C.A.P 


Subject to amount being 
shareable under C.A.P. 


Subject to amount being 
shareable under C.A P. 
and including special 
water rate. 


Subject to amount being 
shareable under C.A.P. - 
payment to be withheld 
until current review of 
service is completed by 
U.C.S. in April, and Dir- 
ector of SP/CD is satis- 
fied funding should bo 
resumed . 


cent 'd . 
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A pp ' n 
No. 


NAME 


RECOMMENDATION 
(amount requested in 
brackets) 


198 Canadian Para- 
plegic Association 


( 5,000) 4,000 
545 Big Brothers of B.C. (16,000) 12,500 


610 Kiwassa Neighbour- 
hood Services Assn. 

640 Neighbourhood 

Services Ass 'n . 


648 


672 4 


682 


904 


1060 


132 


230 


650 


676 


995 


998 


N.S.A. Community 
Development Service 

Boys Clubs of 
Vancouver 


Canadian Diabetic 
Association 

Y.M.C.A. (Youth 
Employment Service) 


Canadian Red Cross 
Soci ety 

Seafarers Society 
of B.C. 

Metro Communities 
Council 

Provision for Sundry 
Grants in lieu of 
Taxes 


Provision for Grants 
equal to Taxes 
Various Hospitals 


( 5,000) 
(44,200) 


(72,739) 
(10,314) 

( 1,000) 
( 3,600) 


Y.W.C.A. (Group Work (15,167) 
Pender Branch) 

X-Kalay Foundation (10,000) 
Society 


194 Central City Mission ( 919) 


(10,000) 
( 600) 
( 1,500) 
(80,000) 


(25,000) 


3.000 


30. 000 


35, 000 
8,330 

1 , 000 
3,600 
7, 200 
3,000 
919 
10,000 
600 
1 , 500 
80, 000 


25,000 


CONDITIONS 

Subject to amount being 
shareable under C.A.P. 

Subject to amount being 
shareable under C.A.P. 

Subject to amount being 
shareable under C.A P. 

Subject to amount being 
shareable under C.A.P.— 
$10,000 to be for a pro- 
gram under the auspices 
of Gordon House in the 
West End; $20,000 for a 
youth program in school 
across the City. 

Subject to amount being 
shareable under C.A.P. 

Subject to amount being 
shareable under C.A.P. & 
including special water 
rate 


In lieu of special wate 
rates 


Subject to report from 
Board of Administration 
in explanation of the in 
crease shown from $6,13H"z 
in 1968 to $90, 863 in 
1969. 


1042 


City Hall Choristers ( 350) 


350 


cont 'd . 
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Clause #2 continued: 

(B) The Committee RECOMMENDS that no action be taken with respect 
to grant requests from the following organizations: 


App 'n, 
No. 

131 

134 

141 
188 


NAME 

Arts Club of Vancouver 

Allied Indian Metis 
Society 

United Community 
Services 

John Howard Society 


AMOUNT 
REQUESTED 

( 3,000) 

(28, 550) 

(10,000) 
( 3,000) 


REMARKS 


Delegation request since 
Finance Committee meeting 


386 


660 


Community Music School ( 5,150) 
of Greater Vancouver 

Children's Jubilee Camp ( 5,000) 


Delegation request since 
Finance Committee meeting 


(C) The Committee RECOMMENDS that grant requests for the following 
organizations be deferred pending the hearing of delegations: 


App'n. No . NAME 

177 Vancouver Community Lawyer Program 

573 S.P.E.C, 

620 The Window and The Now Bus 

315 Playhouse Theatre Co. Rentals 


(D) The following grant requests did not receive eight affirmative 
votes and are therefore referred to Council for CONSIDERATION 
without recommendation: 


App 'n 
No. 


NAME 


605 Riley Park Area Council- 
Youth Enterprises 


AMOUNT 
REQUESTED 

(1 , 500) 


157 GasTown Workshop 
530 B.C. - S.P.C.A, 


(2,040 plus) 
(5,000) 


The Committoo adjourned at approximately 12:00 noon, 


FOR ADOPTION SEE PAGE{S) ^JX.. 
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CITY OF VANCOUVER 

REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, March 30, 1971, in the Council Chamber, at 
approximately 9:30 A.M. 

PRESENT : His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 
Hardwick, Phillips, Rankin, 
Sweeney and Wilson 

ABSENT: Alderman Linnell (Leave of Absence) 

CLERK TO THE COUNCIL: R. Thompson 

PRAYER The proceedings in the Council Chamber were opened 

with prayer. 


ACKNOWLEDGMENT There were present in the Council Chamber students 

from the Vancouver City College Secretarial 
Training course, under the direction of 
Miss Bristoll. 


'IN CAMERA ' MEETING 

It was agreed that the only item to be discussed 'In Camera' 
this day would be the matter of appointment to a Library Board 
vacancy; the item in regard to the Strathcona Pilot Project to be 
considered later this day in the regular agenda. 


At this point it was agreed to consider an item of business 
relating to hotel and motel license fee increases. 


Hotels and Motels : 
Increases in License Fees 

Discussion ensued on the legislation now before the Legislature 
in respect of the proposed increases by the City of Vancouver in 
license fees for hotels arid motels. After due consideration it was, 

MOVED by Aid. Phillips, 
SECONDED by Aid. Calder, 

THAT the Attorney General, Mr. Peterson, be requested to take 
the necessary action to have a 'free vote' in the Legislature when 
it discusses the proposal to restrict the right of the City of 
Vancouver to charge a license fee to hotels and motels equivalent 
to the business tax paid by other businesses. 

- CARRIED UNANIMOUSLY 

ADOPTION OF MINUTES 

MOVED by Aid. Bird, 
SECONDED by Aid. Adams, 

THAT the Minutes of the Regular Council meeting (including 
'In Camera'), dated March 23, 1971, be adopted. 

- CARRIED 

MOVED by Aid. Bird, 
SECONDED by Aid. Wilson, 

THAT the Minutes of the Special Council meeting (Public 
Hearing), dated March 25, 1971, be adopted. 

- CARRIED 
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COMMITTEE OF THE WHOLE 

MOVED by Aid, Broome, 
SECONDED by Aid, Bird, 

THAT this Council resolve itsell into Committee o! the Whole, 
His Worship the Mayor in the Chair, 

- CARRIED 

UNFINISHED BUSINESS 
1 . Ca pi la no Stadium - Uses 

The Council on March 23, 1971, considered a report of its 
General Purposes Committee, dated March 18th, on the subject of 
the use of Capilano Stadium, At that time the Standing Committee 
report was tabled to allow an opportunity for the Director of 
Social Planning/Community Development to report on accommodation 
for youth in the Riley Park area. The Board of Administration 
report of March 25th in this regard reads as follows: 


"Your Board submits the following report of the Director of 
Social Planning and Community Development dated March 25* 
1971 respecting custody and use of Capilano Stadium. 

"Since the meeting of the General Purposes Committee on 
March l8th, 1971 at which meeting alternative uses of 
Capilano Stadium were considered, I have met with 
representatives of Riley Park Community Centre Association, 
The Red Door, the Superintendent of Parks, and the 
Director of the Vancouver Art Gallery In order to 
discuss the recreational needs of the community as 
well as the possible uses for Capilano Stadium. The 
Director of the Art Gallery was asked to Inspect 
Capilano Stadium because a major goal of the Active 
Community Organizations In Riley Park has been to 
acquire adequate space for a Drop-In Centre to be run 
by the Art Gallery. 

During the first 3 months of 1970 the Vancouver Art 
Gallery provided an experimental program at the Race- 
track Exhibition Park. The "Gallery East" bore little 
resemblance to a conventional art gallery operation. 
It offered concerts, painting classes, art exhibits, 
audience participation programs, discussion groups. 
Intermedia workshops In a number of formats including 
that of a Coffee House and a Drop-in Centre for 
young people. Attendance was high with up to 500 people 
visiting per day. As a result of this project a group 
of citizens in the Riley Park area organized with thxs 
express purpose of bringing the Art Gallery to their 
neighbourhood and they have already made representations 
to Council about this. 

In addition, I have again personally inspected Capilano 
Stadium as well as the three vacant stores along Main 
St. which have been considered as possible alternative 
sites to the office space within Capilano Stadium for 
use as a Drop-in Centre. 

In my opinion, insofar as the intended use by the Commun- 
ity Centre Association and Red Door is concerned, the 
office space within Capilano Stadium is superior to the 
available space along Main St. 


cont ' d . 
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UNFINISHED BUSINESS (cont'd ) 
Capilano Stadium - Uses (cont'd) 


However, the Superintendent of Parks has made It clear 
that use of the office space within the Stadium during 
the summer while the Stadium is being used for 
organized softball Is out of the question. He stated 
that the Parks Board would be pleased to permit other 
groups to use the Stadium for such purposes as concerts, 
theatrical events, and other sports events If adequate 
notice were given by other groijps to the Parks Board 
so that they could be fit Into the schedule. Such multi- 
ple use, however, would be the exception rather than the 

rule. On a day-to-day basis, the single use for league 
Softball would prevail. During the winter when the 
Stadium was not so used, the Superintendent would not 
have any objection to more frequent use of the Stadium 
by other groups for other purposes . 

The Director of the Vancouver Art Gallery found that 
the Stadium spaces Inside and outside of the building 
would be quite suitable for a wide variety of recreational 
progrartB of the kind desired by the Community Centre 
Association. Such programs would operate from 10 a.m. 
to 10 p.m., and be open to the public free of admission. 
The Parks Board Superintendent felt that such a multiple 
use on a dally basis would not be possible If the 
Stadium were to be used for league softball. 

It was suggested by the Superintendent of Parks that a 
compromise would be to use the Stadium exclusively for 
softball and during the summer months turn the Riley Park 
Ice Rink over to the Art Gallery. This space, while 
adequate to the Art Gallery for a Drop-In Centre, Is 
already committed in the evenings for lacrosse games 
and Is not available. The lobby of the Community Centre 
as well as the one recreational room would be available 
during portions of the day and the evening and an Art 
Gallery program could be operated from this space. 
However this arrangement Is less preferable than the use 
of Capilano Stadium since the Centre Is already over- 
crowded . 

City Council therefore has the following options: 

1. It can turn Capilano Stadium over to the Parks 
Board for softball use, and permit community 
groups to have the area during the winter. The 
Parks Board would also permit other stunmer uses 
whenever possible so long as they did not 
conflict with dally scheduled athletic activities. 

The benefits of this course of action are that 
the Stadliim would be fulfilling Its original 
purpose. According to Mr. C.B. White, Executive 
of the Vancouver softball association, the 
facility Is preferrable to those presently used 
by the softball enthusiasts and as many as 200 
players and 18,000 spectators (approximately 200 
persons per game) during the season could be 
expected to attend. 

The non-capital costs to the City If the Stadium 
Is turned over to the Parks Board would be $45,000 
during the first year of operation. By the 4th 
year of operation the cost, exclusive of capital 
costs, would decrease to $33*000 per year plus 
the cost of living Increase. 


cont 'd . 
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UNFINISHED BUSINESS (cont'd) 
Capilano Stadium - Uses (cont'd) 

The disadvantage is that the Stadium would then 
be serving one interest group in a community that 
has a wide variety of recreational needs. Further- 
more, the fact that there will be an admission 
charge to sports events will result in the exclusion 
of many of the poorer people in the community, 
such as those living in the adjacent Little Mountain 
Housing Project. 

The Superintendent of Parks says that the Art Gallery 
can use the lobby and meeting room of the 
Community Centre, opposite Capilano Staditim, for 
its multi faceted Drop-in program. However, the 
reason that an addition is required to the Commun- 
ity Centre is that present space is inadequate. 

The stores available along Main St. are the least 
desireable spaces for the needs expressed. They 
would, however, be better than nothing. 

2. Capilano Stadium could be turned over to the 

Vancouver Art Gallery for a one year trial period, 
to March 31, 1972. The Director of the Art Gallery 
ha,i suggested that his staff could make use of the 
entire Stadium, inside and outside, for workshops, 
concerts, classes, street theatre, festivals, 
exhibitions, and athletic activities. An effort 
would be made to cooperate with Little League 
Baseball. Baseball and softball would be encouraged 
but on a community rather than on a league basis. 
It is estimated that' about 25,000 persons would 
participate in creative programs if such a program 
were set up. This conservative estimate is based 
on the fact that over 17,000 persons visted the 
little Race-track Gallery during its three-month 
period of operation. The proposed program at 
Capilano Stadium would be much broader in scope 
and extend over a period of 12 months. 

Approximately $42,000 would be required from the 
i City for the first season's operation. An 

. additional $22,000 may be available to the Art 

Gallery from other sources. The benefits of 

this course of action are the lower cost to the 

City and the greater variety of use. 


The disadvantage is that there is always a certain 
measure of risk with any program that is experi- 
mental . 

The Director of Social Planning and Community 
Development having reviewed the foregoing options 
recommends that Capilano Stadium be turned over 
to the Vancouver Art Gallery effective April 1, 1971 
for a period of 12 months on the condition that 
the cost to the City for this period of operation 
will not exceed $42,000. 


cont 'd 
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UNFINISHED BUSINESS (cont'd) 
Capilano Stadium - Uses (cont'd) 

Tour Board note that there are two options suggested 
by the Director of Social Planning/Community Development - to 
allocate the Stadium for either, 

(i) League softball serving the whole City, or 

(ii) A neighbourhood community facility. 

Should Council select option (i), your Board would RECOMMEND 
adoption of the recommendation of the Standing Committee on 
General Purposes, as follows: 

"THAT Capilano Stadium be turned over to the Park 
Board for operation and management on the under- 
standing the budget requirements for the first year 
of operation will not exceed $45,000 and that the 
Park Board will continue to renovate the Stadium 
each year, subject to budget approval, in accordance 
with the proposal set out in the Park Board letter of 
March 3, 1971." 

Tour Board FURTHER RECOMMEND that accommodation be made 
available for community activities, 

(1) In the Stadium, from completion of the softball 
season in the Fall until the commencement of the 
season in the following Spring; 

(2) In one of the stores on Main Street; the Director 
of Social Planning/Community Development being 

•'requested to make the necessary arrangements, for 
report back to Council. 

If Council select option (ii), your Board would RECOMMEND 
that the proposal be referred back to the Director of Social 
Planning/Community Development for Joint discussions with the 
Parks Board and Vancouver Art Gallery, to determine more precisely 
how the Stadium will be used throughout the year. 

Tour Board note that the Standing Committee of Council on 
General Purposes recommended, on March 18, that the Parks Board 
be advised when this report will be before Council. If Council 
select option (ii) above, it is expected that the Vancouver Art 
Gallery would be invited to appear before Council when the report 
of the Director of Social Planning/Community Development, referred 
to above, is being considered by Council." 


With the foregoing Board of Administration report, were submitted 
letters from the Vancouver Juvenile Baseball Association, Wall and 
Redekop Corporation Ltd., and the Pacific Coast Junior Baseball 
League . 

MOVED by Aid. Hardwick, 

THAT the City Council approve the recommendation of the 
Director of Social Planning/Community Development that the Capilano 
Stadium be turned over to the Vancouver Art Gallery Association, 
efrective April 1, 1971, for a ptn-iod o I' 12 months for the various 
activiti(!S outlined in the 15oard of Administration r(>porl, of 
March 25, 1971, including baseball, subject Lo the following: 


cont 'd 
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UNFINISHED BUSINESS (cont'd ) 
Capilano Stadium - Uses (cont'd) 

(a) the cost of operation for the year not to exceed 
$42,000.00 

(b) approval being received from the Vancouver Art 
Gallery Association 

- CARRIED 

MOVED by Aid. Wilson, 

THAT the whole matter be referred back to the Board of 
Administration to bring in a detailed program schedule for use 
of the Capilano Stadium for this year, to include Park Board 
and Art Gallery participation and provision for community 
activities . 

- LOST 

(The motion of Alderman Hardwick was put and carried) . 

(Alderman Sweeney and Alderman Adams are recorded 
against the motion of Alderman Hardwick) 


2. Miscellaneous Expenses: The Vancouver 
Detoxification Centre Society 


On March 23rd the following motion of Alderman Wilson, 
respecting Miscellaneous Expenses for the Vancouver Detoxification 
Centre Society, was deferred for consideration at this meeting: 

'THAT the Vancouver City Council be requested to supply an 
amount of up to $1,500.00 for the minor miscellaneous 
operations of the Vancouver Detoxification Centre Society 
on the same basis as last year with the permission to make 
advances from these funds for the initial operational 
expenses for the Greater Vancouver District Hospital Society'. 

Alderman Adams advised that in the estimates being prepared 
for Council consideration, there is provision of $1,000 for this 
Society being an unexpended balance from a grant made to the 
Society in 1970. 

In view of the statement by Alderman Adams, Alderman Wilson 
withdrew his motion. 


3 . Four Seasons Hotel Development 

It was agreed to defer consideration of this matter 
pending the hearing of delegations later this day. 


COMMUNICATIONS OR PETITIONS 

1 . Urban Renewal : 
Strathcona Area 

It was agreed that the telegrams from the Honourable Robert 
Andras, Ottawa, and the Honourable D. Campbell, Minister of 
Municipal Affairs, Victoria, on this subject, be deferred for 
consideration later this day. 


(see pages 20 to 25) 
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COMMUNICATIONS OR PETITIONS (cont'd) 

2. Appointment of Deputy Mayor: 
Quarter Commencing April 1, 1971 

MOVED by Aid. Adams, 

THAT, pursuant to recommendation of His Worship the Mayor, 
Alderman Phillips be appointed Deputy Mayor for the quarter 
commencing April 1, 1971. 

- CARRIED 

3 . Centennial Decorations 

MOVED by Aid. Broome, 

THAT, pursuant to recommendation of His Worship the Mayor, 
the sum of $5,000 be approved to cover the cost of supplying 
and installing Centennial flags throughout the City, to be in 
place in time for the Royal visit in May; this expenditure to 
be charged to the budget for Centennial celebrations. 

- CARRIED 

4. Leave of Absence: 
His Worship the Mayor 

MOVED by Aid. Hard wick, 

THAT His Worship the Mayor be granted leave of absence 
for the period from approximately April 2 to April 16, 1971, 
incl usi ve . 

- CARRIED 


BOARD OF ADMINISTRATION AND OTHER REPORTS 

A . General Report, March 26, 1971 

Local Improvements - Initiative Principle: 
(Works in Urban Renewal Scheme 6) 
(Clause 4) 


MOVED by Aid. Wilson, 

THAT Clause 4 of the report of the Board of Administration 
(Works and Utility matters), dated March 26, 1971, be adopted. 

- CARRIED BY THE 
REQUIRED MAJORITY 

Irrigation of Centre Boulevard: 

Pender Street, Victoria Drive to Templeton Drive 
(Clause 5) 

The Council considered the request from Mr. Buble that 
the City irrigate the centre boulevard of Pender Street, Victoria 
Drive to Templeton Drive. Cost estimates are included in the 
City Engineer's report, forwarded by the Board of Administration, 
in respect of this portion of Pender Street and the centre 
boulevards of Cambie Street, 49th to 65th Avenues and Boundary 
Road, Hastings to Franklin Streets. 

MOVED by Aid. Bird, 

THAT the centre boulevard of Pender Street, Victoria Drive 
to Templeton Drive be irrigated. 


- LOST 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Works and Utility Matters (cont'd) 

Request to Sing Religious Songs on 
City Street Allowance (Clause 7) 

The Board of Administration advised of a communication 
from the Downtown Business Association that the Council rescind 
its motion of March 9, 1971, giving the Boundary Road Tabernacle 
permission to sing religious songs on the S/S of Georgia Street, 
east of Granville Street on Saturday afternoon between the hours 
of 2:00 to 5:00 p.m., for a trial period of one month, commencing 
April 3rd, on the understanding the permission covers not more 
than six people in this activity. The Downtown Business 
Association refers to the problems caused in the downtown area 
by the Hare Krishna religious group and the judgment delivered 
by the B. C. Court of Appeal, 

MOVED by Aid, Adams, 

THAT the Council rescind its motion of March 9, 1971, 
granting permission to the Boundary Road Tabernacle as mentioned, 

- CARRIED BY THE 
REQUIRED MAJORITY 

Special Residential Street Lighting 
Local Improvement Projects (Clause 8) 

The Board of Administration submitted a report from the City 
Engineer from which the following recommendations are extracted: 

"A, That special light standard projects only be advanced 
on streets in residential areas where: 

(i) the level of illumination required is not greater 
than that which would be required for a normal 
residential street, and 

(ii) there are several adjacent streets to be lighted 
or re-lighted at the same time, or 

(iii) there are special street lights on the adjacent 
streets , 

B, That the City contribute a sum equal to the City's share 
as though a standard street lighting project were 
installed . " 

MOVED by Aid. Phillips, 

THAT recommendation 'A ' above be adopted and recommendation 
'B ' be referred back to the Board of Administration for a detailed 
information report, particularly with regard to alternate 
formula, and such report be submitted to the next Council meeting, 

(split) 

Alderman Broome requested the motion of Alderman Phillips 
be split. Action was, therefore, taken as follows: 

MOVED by Aid. Phillips, 

THAT recommendation 'A ' of the Board of Administration 
report, set out above, be adopted, 

- CARRIED 

MOVED by Aid, Phillips, 

THAT recommendation 'B ' of the Board of Administration report 
be referred back to the Board of Administration for a detailed 
information report, particularly with regard to alternate formula, 
and such report be submitted to the next Council meeting. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Works and Utility matters (cont'd ) 

Local Improvements by Petition (Clause 9) 

MOVED by Aid. Bird, 

THAT Clause 9 of the report of the Board of Administration 
(Works and Utility matters), dated March 26, 1971, regarding 
Local Improvements by Petition, First and Second Steps, be 
tabled for one week. 

- CARRIED 

Local Improvements: Initiative Principle 
(Clause 10) 


MOVED by Aid, Bird, 

THAT Clause 10 of the report of the Board of Administration 
(Works and Utility matters), dated March 26, 1971, be adopted. 

- CARRIED BY THE 
REQUIRED MAJORITY 

Balance of Works and Utility Matters 

MOVED by Aid. Sweeney, 

THAT Clauses 1, 2, 3, 5 and 6 of the report of the Board 
of Administration (Works and Utility matters), dated March 26, 
1971, be adopted. 

- CARRIED 

Social Service and Health Matters 

Group Trailer Parking 

MOVED by Aid, Wilson, 

THAT the report of the Board of Administration (Social 
Service and Health matters), dated March 26, 1971, be adopted, 

- CARRIED 

Building and Planning Matters 

Christ Church Cathedral (Clause 2 ) 

The Board of Administration advised of a Park Board 
resolution, as follows, in regard to proposed demolition of 
the Christ Church Cathedral at Georgia and Burrard Streets: 

'THAT the Board express concern to City Council over 
reports that Christ Church Cathedral is to be demolished 
and another high-rise office tower and chapel will 
replace it, and, in view of the dire need in the down- 
town for open space. City Council be requested to 
appoint a Committee, to include a member of the Park 
Board to discuss with Christ Church Cathedral authorities 
ways and means of retaining the Cathedral at Georgia 
and Burrard Streets,' 

The Director of Planning and Civic Development reported 
in connection with the matter, 

A communication was received from Mrs, Vivian I, Say 
requesting to appear before Council on the subject. 


cont 'd . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

MOVED by Aid. Adams, 

THAT Mrs. Say be furnished with a copy of the Board of 
Administration report of March 26, 1971, and she be informed 
that she may persue the matter further with Council if she so 
wishes. 

- CARRIED 

(No action was taken on the resolution from 
the Park Board) 

Balance of Building and Planning Matters 

MOVED by Aid. Broome, 

THAT Clauses 1 and 3 of the report of the Board of Adminis- 
tration (Building and Planning matters), dated March 26, 1971, 
be adopted. 

- CARRIED 

Licenses and Claims Matters 

Commercial Municipal Vehicle 
License Plates 

MOVED by Aid. Adams, 

THAT the report of the Board of Administration (Licenses 
and Claims matters), dated March 26, 1971, be adopted. 

- CARRIED 

Fire and Traffic Matters 

Request for a Parade in Downtown Area 


MOVED by Aid. Phillips, 

THAT the report of the Board of Administration (Fire and 
Traffic matters), dated March 26, 1971, be adopted. 

- CARRIED 

Finance Matters 

Third Party Assessment Appeals (Clause 2 ) 

MOVED by Aid. Broome, 

THAT Clause 2 of the report of the Board of Administration 
(Finance matters), dated March 26, 1971, be received for 
information and the Corporation Counsel inform Mr. D.M. Manning, 
a third party appellant, that the City Council does not accept 
any responsibility for the costs involved in his appeal. 

- CARRIED 

Museums' Department Purchasing Policy 
(Clause 1) 


MOVED by Aid. Bird, 

THAT Clause 1 of the report of the Board of Administration 
(Finance matters), dated March 26, 1971, be adopted. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

B. Personnel Matters, 
Supplementary 


Interview Expenses for Dr. Gordon L. Milton: 
Applicant for Medical Health Officer II, 
City Health Department 


MOVED by Aid. Adams, 

THAT the report of the Board of Administration (Personnel 
matters. Supplementary), dated March 26, 1971, be adopted. 

- CARRIED 

C . Property Matters 

Offer to Exchange: 

J.S. &, A. Elkin (Clause 2) 

MOVED by Aid. Wilson, 

THAT this clause be deferred for one week and in the 
meantime it be suggested to Mr. J.S. Elkin and Mrs. A. Elkin 
that they communicate the details of property exchange proposal 
to the Board of Administration, following which the Board of 
Administration report to Council further on this matter, to 
include the Elkins ' proposals. 

- CARRIED 

Lease of Haro Park: 

Federal Government (Clause 3) 

The Board of Administration submitted a report of the 
Supervisor of Property and Insurance regarding lease of lots 23 
to 26, Block 32, D.L. 185, known as Haro Park, 1231 Haro Street, 
and held under lease by the Crown (Minister of Public Works) , 
since 1945. An historic review of the property is set out in 
the report. It is stated that the Minister of Public Works has 
recently announced the intention of providing a structure on 
Block 56 within a two-year period after the land is acquired. 
Consideration, therefore, is asked to allow the Government to 
remain on the Haro Street site during the construction period 
to avoid costly temporary relocation. The following two proposals 
are submitted in the report for Council's consideration: 



" (a) In view of Council's previous action of 

January 13, 1970, this matter is referred 
to Council for consideration. 

If it is Council's decision to dispose of the 
site to the Government of Canada at this time 
then it is suggested that sale be subject to the 
following conditions; 

(b) (i) The Supervisor of Property and Insurance be 
instructed to negotiate the sale of Haro 
Park to the Government of Canada at a price 
to be substantiated by independent appraisal, 
for report back; 

(ii) As a condition of sale, the purchaser to 
guarantee demolition of the existing 
building when new premises in Block $6, 
D.L. are completed, OR 

cont 'd 


30 J 

Regular Council, March 30, 1971 12 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Lease ol' Haro Park 

Federal Government (cont 'd) 


If it is Council's decision to retain Haro Park for 
sale when vacated by the Federal Government then it 
is suggested the lease be subject to the following: 

(c) (i) The lease be extended at an economic rental 

based on current market value; 

(ii) The lessee to demolish the existing building 
upon termination of tenancy or agree to pay 
the City the cost of such demolition when 
vacating, and further that 

(d) Council authorize temporary financing out of 
the Land Purchase Fund as aforesaid for the 
acquisition of the West End Community Centre 
Site (Block 57, D.L. 1 85 ) . " 


MOVED by Aid. Broome, 

THAT approval be given to proposals identified as (c) (i) 
(c) (ii) and (d) , set. out above, on the understanding that the 
lease extension is for a period of one year. 


- CARRIED 


Acquisition for Replotting: 

Southeast Sector, 3192 S.E. Marine Drive 

(Clause 1) 

MOVED by Aid. Sweeney, 

THAT Clause 1 of the report of the Board of Administration 
(Property matters), dated March 26, 1971, be adopted. 

- CARRIED 

D. Employee Suggestion Plan 

The Board of Administration, under date of March 22, 1971, 
submitted a report regarding the Employee Suggestion Plan, 
from which the following recommendations are extracted: 


"The Suggestion Committee recommends that: 

(a) This rep ort be received for information; 

(b) i. An award of $20.00 be made to Mr. Jack A. Perri, 

of Building Division, Permits & Licenses Depart- 
ment, for suggestion no. 69} 


ii. An award of $20.00 be made to Mr. D.H. ¥right. 
Revenue & Treasury Division, Finance Department, 
for suggestion no. 15^) 

iii. An award of $15.00 be made to A.E. ¥eal. Shops 
and Garage Division, BJngiHeering Department, 
for suggestion no. 159i 

iv. An award of $^^.00 be made to E.A. Williams, 
Data Processing Division, Finance Department, 
for suggestion no. l60} 
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Employee Suggestion Plan (cont'd) 

V. An award of $69.00 be made to P. Priestley of 

the Vancouver Public Library for Library Suggestion 
no. 18; 

vi. An award of $15.00 be made to J. Ambeault of 

the Vancouver Public Library for Library Suggestion 
no. 21; 

vii. An award of $15.00 be made to L. Pugh of the 
Vancouver Public Library for Library Suggestion 
no. 22. 

(c) Funds for the above awards be taken from Account No. 
7090/905, set up for this purpose. 

Your Board RECOMMENDS that the above recommendations of the Suggestion 
Committee be adopted. " 


MOVED by Aid, Sweeney, 

THAT the foregoing recommendations be adopted, 

- CARRIED 

E, Renewal of Lease: 

306 Abbott Street - Health Unit No, 1 

The Board of Administration, under date of March 26, 1971, 
submitted the following report: 


'The Supervisor of Property and Insurance and the Medical 
Health Officer report as follows: 

"The site for Health Unit No. 1 comprising the 2nd and 3rd 
floors of 306 Abbott Street is presently leased by the City 
from Newton Investments Limited at an annual rental of 
$4,100.00. The existing 5-year lease term expires on 
March 31, 1971. 

The Medical Health Officer advises that he requires the 
premises for a further maximum period of 3 years and has 
further requested that the renewal option in the lease be 
exercised . 

Based on the Medical Health Officer's requirements, the 
Supervisor of Property and Insurance has negotiated with the 
owners, Newton Investments Limited, the following lease 
arrangements : 

(1) To a lease for a term of one year with the right of 
renewal for each of the following two years. The City 
to have the right of not exercising its renewal in any 
year by serving the lessor notice of cancellation 4 months 
prior to the renewal date. 

(2) Rental for the first year, commencing April 1, 1971, to be 
$4,600.00 per annum. Rental for each subsequent year to 
be negotiated if the City's renewal option is exercised. 

In the event that a suitable rental (s) cannot be negotiated, 
the matter will be referred to arbitration for settlement. 

(3) All other terms and conditions that exist in the present 
lease are to remain. 


vow I'd, 
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Renewal of Lease: 
306 Abbott Street (cont'd) 

RECOMMENDED that the lease from Newton Investments Limited 
of the 2nd and 3rd floors of 306 Abbott Street for use as 
Health Unit No. 1, be renewed commencing April 1, 1971, 
subject to the terms and conditions as stated in the fore- 
going report." 
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Your Board RECOMMENDS that the foregoing report of the 
Supervisor of Property and Insurance and the Medical Health Officer 
be adopted . ' 

MOVED by Aid. Bird, 

THAT the foregoing report be adopted. 

- CARRIED 

F„ (a) Method of Disposal of Sites for Industi'ial 
Development: Area bounded by Kootenay, 
Charles, Boundary Road and lane n()rth of 
William Street 


The Board of Administration, under date of March 9. 1971. 
submitted the following report: 

'The Director of Planning and Civic Development reports as follows 

"On February 2nd, 1971, Council considered a report dated January 
27th, 1971 which reviewed development policy for the area bounded 
by Charles, Adanac, Cassiar Streets and Boundary Road. 

Council resolved: 

'THAT Interim Development Scheme 3 be approved 
in principle and the appropriate officials report 
further on the details of property acquisition, 
interim site consolidation, zoning and interim 
leasing, and 

FURTHER THAT the Director of Planning be instructed 
to take the necessary action with respect to re- 
zoning of sites 1 and 2, of Scheme 2, as shown on 
Planning Department map dated November, 1970, and 
subsequent to rezoning, the Council determine dis- 
position of these two sites.' 

The appropriate zoning for the two industrial sites to be created 
in accordaince with the above resolution of Council is dependent 
on the method of disposal selected. This report recommends a 
procedure for the disposal of the sites aind contingent on Council 
accepting the method of disposal, recommends purchase of private 
properties within the industrial sites in order to consolidate 
them in City ownership. 

A separate report has been prepared which deals with the zoning 
controls necessary to create the industrial sites. Both reports 
will be on the same agenda and should be considered concurrently. 
The recommendations of the report on zoning depend on Council 
approving the method of disposal outlined in this report, and 
would NOT be appropriate if Council chooses a different method 
of site disposal. 


c o n t ' ci . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Metlux] of Disposal of Sites foi- 
Industi'ial Dovolopmcnt (cont'd) 

The boundaries of the two industrial sites are shown on the 
attached Appendix I. The boundaries are the same as those 
discussed by Council on February 2nd, 1971 except that the area 
extends to the east side of Kootenay Street, rather than the 
centreline. Site 1 (2.8 acres) is slightly larger than Site 2 
(2.4 acres) to allow for the 40' landscaped setback along 
Boundary Road . 

Method of Disposal 

It is proposed that Ckauncil should advertise the sites and call 
for bids, in accordance with established policy. Bids should 
be considered for either or both sites 1 and 2 and should be 
based on both price and scheme of development. The City would 
set a minimum price and would establish a jury to judge the best 
price/design combination. The composition of the jury will be the 
subject of a later report. This system was approved by Council 
for large sites in the Champlain Heights development. Its 
main advantage is that the design of the successful bid and 
its effect on the amenity of the surrounding area can be given 
full consideration. In this particular location, it is felt that 
a high quality industrial development is of paxamount importance, 
because the sites are directly across the lane from single-f ajnil y 
dwellings on Napier Street. The location and proposed conditions 
of development are covered more fully in the report on zoning. 

Acquisition of Private Property 

Within Site 1, there are three lots containing two houses which 
both front onto Boundary Road. The 1971 assessed value of the 
properties is $19,349. Lots 15 and 16 south of William Street 
(see Appendix I) contain one single-family dwelling and are 
owned by Inlcind Industries Ltd. which is part of the Inland Group 
of Companies. This Group wishes to purchase five acres of City- 
owned land to build a truck sales, service and repair facility. 
Lot 32 north of William Street is privately -owned and occupied 
by a single -fsonily dwelling. 

Before the sites are advertised for sale the City must have 
ownership. It is also highly desirable for the City to own 
all of the sites before they are rezoned for industrial use. 
It is therefore proposed that the City enter into negotiations 
for the purchase of the three privately-owned lots in Site 1. 

Council should note that if it is decided not to adopt the 
recommendation to call for bids but instead to deal directly 
with the Inland Group, it would be against the normal policy 
of Council to purchase Lot 32 (which is part of Site 1) for 
resale to one person or company. 

The Director of Planning and Civic Development therefore RECOMMEND 
THAT: 

1. The method of disposal of Sites 1 and 2 as shown on the 
plan attached as Appendix I be by advertising for sale 
on the open market, with bids to be considered for either 
or both sites and bids to be judged on the basis of both 
price cind scheme of development with the City setting a 
minimum price. 


cont ' d . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Method of Disposal of Sites for 
Industrial Development (cont'd) 

2. The Supervisor of Property and Insurance be instructed 

to negotiate for the purchase of the following properties: 

(a) Lot 32, D.L. Sec. 27, SE%, S. Pt. THSL 

(b) Lots 15 and 16, Blk. 2, D.L. Sec. 27, SBh, S.Pt. THSL 

This report has been prepared in accordance with the decision of 
the Technical Planning Board." 

Your Board RECOMMENDS that the report of the Director of Planning 
and Civic Development be approved.' 

It was noted that The Inland Group company is desirous of 
appearing before Council, 

MOVED by Aid, Hardwick, 

THAT recommendation '1' above respecting method of disposal 
of sites 1 and 2 be deferred until after the Public Hearing is 
held with respect to rezoning of sites for industrial use in the 
area bounded by Kootenay Street, Charles Street, Boundary Road and 
the lane north of William Street, referred to in the foregoing 
report . 

- CARRIED 

MOVED by Al d , Hardwick , 

THAT recommendation '2' quoted above bo approved and the 
Supervisor of Property and Insurance instructed accordingly, 

- CARRIED 

F, (b) Rezoning of Sites for Industrial Use: Area 
bounded by Kootenay Street, Charles Street, 
Boundary Road and the lane north of William Sti'eet 

The Board of Administration submitted a report of the 
Director of Planning and Civic Development in the matter of 
rezoning for industrial use in the area bounded by Kootenay Street, 
Charles Street, Boundary Road and the lane north of William 
Street , 

The recommendations of the Director of Planning and Civic 
Development are as follows, and adoption is recommended by the 
Board : 


*' Subject to Council's decision that the method of disposal for 
Sites 1 and 2 shall be advertisement for sale on the basis of 
price and scheme, the Director of Planning and Civic Development 
RECOMMENDS THAT: 

1. The Director of Plainning and Civic Development be instructed 
to maike application to amend the Zoning and Development 
By-law to re zone the following properties and to refer the 
applications to Public Hearing at the earliest possible 
date after consideration by the Town Planning Commission; 
the uses to be those set out in Appendix II; 


cont 'd . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


Rezoning of Sites for Industrial Use (cont'd ) 

(a) Lots 31-33, D.L. Sec. 27, SE%, N.Pt. THSL 

Lots 1-7, Blk. 1, D.L. Sec. 27, SEh, S.Pt. THSL 

Plans 03752 and 03731 
Lots 1-12, Blk. 2, D.L. Sec. 27, SE%, S.Pt. THSL 

FROM: RS-1 One-Family Dwelling District 

TO: CD-I Comprehena ve Development District 

(b) Lots 20-31, Blk. 2, D.L. Sec. 27, SE%, S.Pt. THSL 

FROM: M-2 Industrial District (Heavy) 

TO: CD-I Compriehensive Development District 

(c) Lots 13-19, Blk. 2, D.L. Sec. 27, SE^, S.Pt. THSL 

FROM: C-1 Commercial District (Local) 

TO: CD-I Comprehensive Development District 

2. The conditions of development set out in Appendix II be 

approved for submission to the Public Hearing as guidelines 
for judgment of the schemes by a jury. 

This report has been prepared in accordance with the decision 
of the Technical Planning Board." 

MOVED by Aid, Broome, 

THAT the foregoing recommendation '1' bo approved and the 
Public Hearing be held at as early a date as possible, 

- CARRIED 

MOVED by Aid, Hardwick, 

THAT recommendation '2' in the foregoing report be adopted. 

- CARRIED 

G, Meal Contract at Pacific Hostel 
and Meal Ticket Service 

The Board oT Administi-ation , under date oT March 24, 1971. 
reported as lollows: 

Your Board has received the following report from the City Purchasing 
Agent, the Director of Welfare Services and the Medical Health Officer: 

"City Cotmcll, at the 'In Camera' meeting of February 9, 1971, 
adopted the following recommendations i 

A tender call be made inmiediately to obtain bids for 
catering at the Pacific Hostel, and to provide a meal 
service in premises provided by the contractor in a 
suitable location. 

A separate contract to be entered into for each service. 
Both contracts to be for a one year period subject to 
renewal on basis mutually satisfactory to both parties; 
both contracts to be subject to the requirements of City 
by-laws and the operation to the satisfaction of the 
Medical Health Officer. 


cont 'd . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 
Meal Conti-act at Pacil'ic Hostel (cont'd) 

Tenders for the above contract were opened by the Board of 
Administration on Monday, March 22nd, 1971 and referred to 
the Purchasing" Ag-ent, Director of Welfare Services and the 
Medical Health Officer for report. The working- tabulation is 
on file in the Purchasing" Ag-ent's office. 


Catering" Service At Men's Hostel 
535 Homer Street, Vancouver 

The following- four bids were received: 

Firm Name May fair Caterers 

Ltd. 

(Golden Horseshoe 
Caterers) 

Basic Contract 


Hi -Tide 
Fish 

Restatirant 
Ltd. 

(White Lunch) 


Universal Plaza 
Catering- Cafe 
Ltd. 


Three meals per day 
as per specifications 
for 250 men. 

Total Price Per Day $ ^33-13 


Total Price Per 
Year Based on 3^5 
Days Per Year 

Union Status 


$158,092.45 
Non Uni on 


$ 448.00 $ 487.50 $548.17 

$163,072 $177,937.50 $200,08:^0 
Union Non Union Non Union 


We RECOMMEND acceptance of the low bid submitted by Mayfair Caterers 
Ltd. for a one year period; subject to renewal for an additional one 
year period on a basis mutually satisfactory to the City and Mayfair 
Caterers Ltd. in accordance with Section 11 of the special conditions 
of the tender which provides for price adjustments in accordance 
with food and labour cost indexes. 

Catering- Service at a Meal Service Centre 
to be provided by the Contractor 


The following- two bids were received: 

Firm Name Mayfair 

Caterers Ltd. 


Per Person 


Cumulative 
Total 


Hi-Tide 

Fish Restatirants 
Ltd. 


Per Person 


Cumulative 
Total 


Guaranteed 
Minimum 

500 per day $2.03 

501 - 700 2.01 
701 - 1000 1 

1001 - 1250 1 

1251 - 1500 1 

1501 - 1750 1 

1751 - 2000 1.78 


.98 

.93 

,88 

.83 


$1015 
1417 
2011 

2493 
2963 

3421 
3866 


$2.64 
1.86 


77 
.69 

,62 
.56 
.51 


$1320 
1692 

2223 
2645 

3050 
3440 
3817 


cont ' d 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
Meal Contract at Pacific Hostel (cont'd) 


* Location 220 Prior Street 65 East Hastings 

* Tender form stated: 'Location preferably to be away from main 

retail shopping areas or through streets' 
- Mayfair complies, Hi -Tide does not. 
May fair Hi -Tide 

Wage Rates Npn Uni on Union 

Head Counter Girl $2.00 per hour $1.76 per hour 

Cotjnter Girl $1.75 per hour $1.65 per hour 

Dishwasher $1.75 P©r hoixr $1.70 per hour 

Cooks $2.50 per hour $2.20 per hour 

Janitor $1.85 P©r hour $1.65 per hour 

Letters outlining fringe benefits will be available at Council 
meeting. 

Hi-Tide Fish Restaurants Ltd. (a wholly owned subsidiary of White 
Lunch Ltd.) in a letter of transmittal dated March 12, 1971 
stated t 

'This will have to form part of the contract, if we are the 
successful bidden 


"If the City causes the contract at the meal service 
centre to be cancelled before one year expires, then 
the contractor shall be paid a sum of $200.00 per 
day for each day prior to the one year anniversary 
of the contract that the contract is cancelled by way 
of compensation for his lost investment. This shall 
not apply to any extension of the contract beyond one 
year imless an additional major investment is required 
then.'" 


We RECOMMEND acceptance of the bid submitted by Mayfair Caterers 
Ltd. for a one year period; subject to renewal for another additional 
one year on a basis mutually satisfactory to the City and Mayfair 
Caterers Ltd. in accordance with Section 11 of the special conditions 
of the tender which provides for price adjustments in accordance 
with food and labour cost indexes." 

Your Board note that the City officials have recommended acceptance of 
the submission by Mayfair Caterers Ltd. , and that this Company does 
not employ union labour (comparative wage rates have been shown). 

Your Board submits the above report for CONSIDERATION. ' 


In addition to the lorogoing report and as an addendum, the r>oard 
of Administration furnished a memorandum giving a summary oi' fringe 
benefits applicable in respect of Mayfair Caterers and Hi-Tide Fish 
Restaurant Ltd, 

MOVED by Aid, Broome, 

THAT the recommendation of the officials contained in the 
foregoing Board of Administration report, i,e, acceptance of 
tenders of Mayfair Caterers Limited in each case, be approved, 
subject to agreements satisfactory to the Corporation Counsel, 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

H . Sti'athcona Pilot Project 

The Board of Administration, under date of March 26, 1971, 
submitted the following report: 


The Director of Planning and Civic Development reports as follows: 

"Following Council's resolution of March 9, 1971 on rehabilitation assistance in the 
Strathcona area. City and Senior Government officials have met twice to examine the 
implications and administrative aspects of the proposed scheme prior to the proposed 
discussions with the Strathcona Property Owners and Tenants Association (SPOTA) in 
the 'Working Committee'. In addition. Alderman Bird and City officials met with the 
Hon. R. Andras and Hon D. Campbell and Central Mortgage and Housing Corporation (CMHC) 
officials on March 22 and Hon. R. Andras met with the SPOTA group on March 23. 
Alderman Bird is submitting a report summarizing the discussions at the meeting with 
the Federal and Provincial Ministers. 

The telegram of March 24 from the Hon. R. Andras emphasizes the Minister's desire 
for an early meeting (now tentatively scheduled for April 5 or 6) of representatives 
of the three levels of government and SPOTA to negotiate details of the scheme. In 
view, particularly, of the Federal approach that virtually all aspects of the pro- 
posed scheme are subject to negotiation, it is desirable for the City officials on 
the Working Committee to have a further indication of Council's views prior to the 
proposed meeting. These views should be discussed by Council 'In Camera' to ensure 
that the Working Committee receives this information direct . 

The principal aspects of the scheme are therefore summarized in the following posi- 
tion paper which will represent the position to be taken by officials on behalf of 
Council at the Working Committee. These proposals in effect, represent a workable 
translation of the proposals in the Consultants report: 

1. GUIDING PRINCIPLES 

(1) Zoning 

Most of the area is zoned for medium density multiple development and 
projections indicate that natural redevelopment for this use may start 
in perhaps 10 to 15 years. No change of zoning is recommended as it 
now permits a variety of types of residential development and conver- 
sion and also would allow owners not wishing to rehabilitate, to sell 
their property at values related to this zoning. Rehabilitation to 
extend the life of residential buildings for about 10 to 20 years as 
originally proposed by the Working Committee, is therefore appropriate. 

(2) Issue of Permits 

Permits for normal permitted development should not be withheld. 

(3) Rehabilitation Standards 

Standards for rehabilitation should be generally consistent with the 
life expectancy indicated above. 

(4) Municipal Services 

Municipal services should be improved or provided to a degree 
appropriate to the zoning and the anticipated extended life of the 
rehabilitated properties. 

(53 Individual Freedom of Choice 

Individual property owners should not be subjected to pressure to 
rehabilitate and should be free to buy or sell property. 


con t ' d , 
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Sti'atlicona Pilot Project (conlM ) 

(6) No Large Scale Acquisition and Clearance 

The scheme would emphasize rehabilitation. However, a limited 
amount of acquisition and clearance would be proposed for public 
purposes, e.g. park site extension, new street requirements. 
Consideration will be given, during the implementation of the 
scheme, to acquisition and clearance of other privately owned 
property, if, in the opinion of the Working Committee, this would 
contribute to the up-grading of the neighbourhood, e.g. non- 
conforming uses such as industrial development. 


2. FINANCIAL ARRANGEMENTS 

(1) Rehabilitation of Private Property ^''"•^ 

Position as set out in Council's resolution of March 9, 1971: 

Council will support a maximum grant -loan (including 

City's 25% interest-free loan) $3,000 

Matching amount from owner $3,000 
(In cash $1,000 plus $2,000 borrowed, possibly from 
CMHC at preferential interest rate) 

Applicable to single family and conversions, for owners who 
have occupied the premises for minimum of five years. 

Grant fully recoverable if property sold within three years. 

As principal objective is to improve the premises. Council may wish 
to consider eliminating the 5-year requirement. 

(2) Other Elements of the Scheme 

Costs of improving, or installing new, municipal services, and the 
abandonment or removal of services, the acquisition, clearance and 
disposal of property and administrative costs would be shareable on 
the current cost-sharing basis (City 25%; Province 25%; CMHC 50%)^ 
except where the services are provided under local improvement procedures. 

3. ADMINISTRATION 

(1) Field Office 

A field office, readily accessible to owners and residents, to provide 
accommodation for the operational staff, is essential and should be 
opened as early as possible after approval to proceed is obtained. 
The office would publicize the availability of the aids to rehabilita- 
tion and invite interested owners to visit the office for information. 

(2) Staff 

A field team consisting of the following basic staff has been found 
necessary in other rehabilitation projects of similar size. The make- 
up of the team has been carefully reviewed by City and Senior Govern- 
ment staff: 

(i) Project Co-Ordinator - Responsible to the Assistant 

Director, Civic Development along with most of the 
other staff suggested. 

(ii) Rehabilitation Counsellor (s) 

(iii) Financial/Real Estate Advisor (s) 

(iv) Draftsman/Cost Estimator (s) 

(v) Rehabilitation Inspector (s) 

(vi) Community Services Co-Ordinator/Social Counsellor 


It is understood that the maximum grant/loan is negotiable as far as the 

Senior Governments are concerned. cont 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Strathcona Pilot Project (cont'd ) 

The Project Co-Ordinator is the key member of this team , and is 
seen as a senior person with considerable administrative ability. 
Early appointment of this employee is essential if an early start 
on the program is to be achieved. 

(3) Method of Identifying Properties for Rehabilitation 

As there are no national standards for rehabilitation for the 10 to 
20 year additional useful life envisaged in the Working Committee's 
original report of December 18, 1969, two basic considerations are 
set out below. These may need modification after experience in the 
operation . 

(a) Structural 

The suitability of the individual structure for rehabilitation 
will have to be determined by its condition and potential for 
improvement, as judged after inspection. This should not 
however, necessarily prevent an owner providing from his own 
resources, additional funds to up-grade a structure which 
might be considered inappropriate for rehabilitation by normal 
criteria or indeed from applying the public rehabilitation 
funds towards demolishing a structure and building a new one. 

(b) Financial 

The owner's ability to provide matching funds and to finance 
any loan portion of the cost of rehabilitation and the question 
of whether an owner needs publicly-funded aid to rehabilitate, 
indicates that investigation into the owner's financial situa- 
tion will be necessary. 

Recommendations on individual applications for rehabilitation 
aid would require endorsement by the three levels of government. 

(4) Working Committee 

The current 'Working Committee' composed of representatives of SPOTA 
and appointed officials from the three levels of government should 
continue, with some changes. It is understood that the Federal 
Minister's view is that there should be one Committee with SPOTA as 
a full member, and that the current Urban Renewal Co-Ordinating 
Committee of officials of the three levels of government would in 
fact, be superseded by this arrangement, and that the Committee's 
work would include the development of criteria for grants and loans. 
The Committee would consist of one member each from SPOTA, the Province 
CMHC, and the City with as many advisors as necessary (to parallel the 
Co-Ordinating Committee set-up). The Assistant Director of Civic 
Development would be Chairman as he is responsible under the Director 
of Planning and Civic Development for the implementation of Civic 
Development . 

It is the view of officials that, as in the case of the Urban Renewal 
Co-Ordinating Committee, this Working Committee would oversee the 
day-to-day operations of the project and would recommend on various 
matters such as expenditures of funds. Approval of funds and other 
executive action would require authorization by the Federal-Provincial- 
City par-tnership or the partner having jurisdiction. The Working 
Committee would not therefore have executive responsibility. 

(5) Consultant for SPOTA 

Thie Consultant's report recommended that SPOTA have the continuing 
services of a consultant to advise them and that the association 
should be granted funds for this purpose. 

The City officials view is that the field team referred to in 3 (2) 
above, is adequate for this service. However, it is understood that 
the Federal Minister favours this proposal and is seeking means to 
provide it . 
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BOARD OF ADMINISTRATION AND OTHER HKPORTS (cont'd ) 
Strathcona Pilot Pi-o.ject (cont'd) 


The matter of the City's view on the service and possible cost- 
sharing, needs Council's consideration. 

Relocation Procedures 

Relocation procedures for residents and businesses which may be 
displaced will have to be approved by the 'Working Committee'. 
As no large-scale acquisition and clearance is envisaged, these 
procedures can be developed by the Working Committee during the 
implementation phase. 

Local Improvements 

Some of the works expected to be undertaken are normally done under 
local improvement procedure. Council has approved 50% relief of 
property owner's share of local improvement charges in certain areas 
of Redevelopment Project No. 2 where the senior governments are 
sharing in the costs of these works. Some indication of the degree 
of relief which might be available in Strathcona should be indicated 
to SPOTA. 


4. FORMAL APPLICATION TO SENIOR GOVERNMENTS 

A formal application from the City to the senior governments, approved by 
the Working Committee, is required. Due to the experimental aspects of 
the scheme, precise cost estimates cannot be made. Approximate estimates 
with 'provisional sums' for certain elements are understood to be acceptable 
to the senior governments. 

Although this documentation is required at an early date, its timing will 
be dependent on its consideration by the Working Conunittee, and such 
amendments or modifications which this may involve. 

5. MATTERS SUBJECT TO NEGOTIATION 

It has been emphasized that the senior governments' view the scheme as being 
an operation of a partnership of the three levels of government, and SPOTA 
representing the owners and residents, and that its major elements, other 
than the maximum funds committed, are all subject to negotiation. 

It is clearly desirable therefore, for Council to give to its officials, 
some indication of matters which it considers could be subject to variation 
from the position expressed by its resolution of March 9, 1971, and the 
more detailed matters described in this report. 

6. OPERATIONAL CONSIDERATIONS 

If agreements are concluded with the senior governments for the implementa- 
tion of the scheme, this would provide the authority to set up whatever form 
of field office and staff is agreed on. In the meantime, the work to complete 
the preparation of the scheme can be charged to the unexpended balance in 
the Scheme 3 preparation agreement (approximately $17,000). 

The need to obtain at least one key field staff member as early as possible, 
has been emphasized above. It is suggested therefore, that approval of the 
position of Project Co-Ordinator be given, subject to confirmation if 
agreements to implement the urban renewal scheme , are concluded? This would 
enable the position to be classified and a start to be made in seeking the 
employee. Any actual hiring of such an employee prior to execution of the 
agreements would have to be at the City's cost, although senior government 
cost sharing would be obtained retroactively if the project proceeds. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 
Strathcona Pilot Project (cont'd ) 

It has been found by experience elsewhere, that rehabilitation requires 
considerable administrative staff relative to the total dollar value of a 
project. There is as yet, no knowledge based on experience, of the amount 
of rehabilitation likely to be undertaken in Strathcona. On the other 
hand, there can be no prospect of success unless a competent advisory staff 
can be assembled before the start of implementation. 

It may be necessary therefore to recruit a nucleus of the field team for 
the start and build on this if there are indications that substantial 
rehabilitation is likely to proceed." 


Your Board SUBMITS the foregoing report of the Director of Planning and Civic Development 
for the consideration of Council. 

If Council concur generally with the position set out above. Your Board RECOMMENDS: 

(1) THAT the Director of Planning and Civic Development and other 
City officials be authorized to present these proposals to the 
Strathcona Working Committee for discussion and review. That 
such official would report back as necessary, for further 
direction as alternatives may be suggested. 

(2) THAT the Director of Personnel Services be instructed to consult 
with the Director of Planning and Civic Development and report 
on an appropriate classification for the Project Co-Ordinator. ' 


The Council noted a telegram from the Honourable Robert Andras, 
Minister responsible i'or Housing, confirming pertinent details 
following a discussion with representatives of the three levels 
of government regarding Strathcona, and held recently. 

A telegram was also noted from the Minister of Municipal 
Affairs confirming that if required he would advance necessary 
legislation to give the City the required powers to proceed in 
this Strathcona Pi'oject as per discussions at the meeting with 
the representatives of the three levels of government. It is 
understood a reply was forwarded by His Worship the Mayor that 
such special legislation would not be necessary. 

The Council also received from Alderman Bird a copy of the 
minutes of a meeting held on March 22, 1971, with representatives 
of the three levels of government in respect of this matter. 

MOVED by Aid, Adams, 

THAT the proposals and recommendations set out in the fore- 
going report of the Board of Administration and Director of 
Planning and Civic Development bo approved, subject to the 
following: 

(a) under the heading ol 'GUIDING PRINCIPLES': Zoning, 

in approving the pi'oposals in this part of the report 
it is understood that the Working Committee will report 
back to the Council with respect to the possibility of 
a limitation on heights for any apartment construction; 


cent 'd . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
Strathcona Pilot Project (cont'd) 

(b) under the heading of 'FINANCIAL ARRANGEMENTS': 
Rehabilitation of Private Property, the five years 
reference be set at a minimum of three years for 
owners who have occupied the premises; 

(c) under the heading 'ADMINISTRATION': Staff, it is 
the Council's wish that personnel with expertise in 
the fields outlined be provided from the staff of the 
Central Mortgage and Housing Corporation, 

(d) no consultants be appointed without prior authorization 
of the City Council, 

- CARRIED 


Housing 

The following is extracted from the Minutes of the meeting 
held with representatives of the three levels of government on 
March 22, 1971 : 

"The Provincial Minister advised that the Province is re- 
examining the current City application for Site No, 17, 
Champlain Heights (low density townhouses) on the basis 
of a revised scheme providing an average bedroom count 
of 2,7 and resulting in a land cost per unit of 
approximately $3,000, 

Both Ministers were informed of the continuing problem of 
obtaining land at costs acceptable to the senior governments 
for public housing in Vancouver and it was noted that this 
problem will continue whether the housing is initiated by 
the City or the Greater Vancouver Regional District, 

Both Ministers considered that if the City advanced 
proposals for senior citizens high rise development on 
the basis of the City assembling land in suitable medium 
density districts such as Kitsilano for the partnership 
to develop on the same basis as the FP 10 Nicholson Tower 
project in the West End, that these would be given favourable 
consideration," 

MOVED by Aid. Bird, 

THAT the Board of Administration be requested to instruct 
the appropriate officials to proceed as quickly as possible in 
respect of Site No, 17 in Champlain Heights for housing and in 
respect of possible sites in the Kitsilano area for a senior 
citizens' high rise project, 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid, Adams, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid, Adams, 
SECONDED by Aid. Broome, 

THAT the report of the Committee of the Whole be adopted. 


- CARRIED 
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BY-LAWS 

1. BY-LAW TO AMEND BY-LAW No, 3334, BEING THE 

SUBDIVISION CONTROL BY-LAW AND BY-LAW No, 4188, 
BEING THE ZONING AND DEVELOPMENT FEE BY-LAW 

MOVED by Aid, Calder, 
SECONDED by Aid, Sweeney, 

THAT leave be given to introduce a By-law to amend By-law 
No, 3334, being the Subdivision Control By-law, and By-law No, 
4188, being the Zoning and Development Fee By-law, and the By-law 
be read a first time, 

- CARRIED 

MOVED by Aid. Calder, 
SECONDED by Aid, Sweeney, 

THAT the By-law be read a second time, 

- CARRIED 

MOVED by Aid, Calder, 
SECONDED by Aid, Sweeney, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in 
the Chair, 

- CARRIED 

MOVED by Aid, Calder, 

THAT the Committee of the Whole rise and report, 

- CARRIED 

The Committee then rose and reported the By-law complete, 

MOVED by Aid, Calder, 
SECONDED by Aid, Sweeney, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid, Calder, 
SECONDED by Aid, Sweeney, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal, 

- CARRIED 

(The By-law received three readings) 


MOTIONS 

1. Expropriation: 

3192 South-east Marine Drive 

MOVED by Aid , Bird , 
SECONDED by Aid. Sweeney, 

THAT WHEREAS the City of Vancouver desires to acquire that 
real property in the City of Vancouver, in the Province of 
British Columbia, at 3192 South-east Marine Drive, more 
particularly known and described as Lot "C" in the North part 
of Block Eight (8) , District Lot Three Hundred and Thirty (330) , 
Group One (1), New Westminster District, Plan 4846, pursuant to 
its powers under section 564 of the Vancouver Charter, S.B,C, 
1953, Chapter 55, and amendments thereto; 

AND WHEREAS the City of Vancouver has failed to come to an 
agreement with the owners of the real property aforesaid as to 
the terms of acquisition thereof; 

THEREFORE BE IT RESOLVED that the real property aforesaid 
be and the same is hereby expropriated by the City of Vancouver. 


- CARRIED 
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MOTIONS (cont'd) 

2. Closing Portion of the N/S of 

Charles Street, West of McLean Drive 

MOVED by Aid. Bird, 
SECONDED by Aid. Sweeney, 

THAT WHEREAS the City of Vancouver is the owner of all the 
streets and lanes lying within the limits of the City of Vancouver: 

AND WHEREAS the South 17 feet of portion of Subdivision 39 
(formerly Lots 4 to 9), Block "J", District Lot 182, Group 1. 
New Westminster District, Plan 729 was established as road under 
filing 40994; 

AND WHEREAS the portion of said established road is now 
surplus to the City's highway requirements; 

THEREFORE BE IT RESOLVED THAT the South 17 feet of portion 
of Subdivision 39 (formerly Lots 4 to 9) , Block "J", District 
Lot 182, Group 1, New Westminster District, Plan 729, be closed, 
stopped up and conveyed to the abutting owner; and 

BE IT FURTHER RESOLVED THAT the closed portion of road be 
consolidated with the abutting lot to form one parcel. 

- CARRIED 


3 . Second Crossing of 

Burrard Inlet: Tunnel 

On March 23, 1971, Notice of motion was given as follows on 
the subject matter: 

MOVED by Aid. Wilson, 

THAT if a second crossing of the First Narrows is to be built, 

the Vancouver City Council expresses the preference for a tunnel 

rather than a bridge. , . ^, , -, ,^ 

(withheld) 

At this consideration Alderman Wilson asked permission be 
granted for the withholding of his motion until the motion by 
Alderman Broome and Alderman Bird, before Council on February 23, 
1971 and tabled at that time pending a report from the Sub-Committee 
of the Transportation Committee in respect of the proposed crossing, 
is raised from the table and considered at this time since the 
Sub-Committee's report was before Council on March 23, 1971. 

Permission was granted. 


MOVED by Aid. Broome, 
SECONDED by Aid. Bird, 

THAT the motion of Alderman Broome and Alderman Bird before 
Council on February 23, 1971 on this subject, now be raised from 
the table. 

- CARRIED 


The Council, thoreloro, considcn-od the I'ol lowing- motion: 
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MOTIONS (cont'd) 
Second Crossing of Burrard Inlet: Tunnel (cont'd) 

MOVED by Aid, Broome, 
SECONDED by Aid, Bird, 

THAT WHEREAS tlirouuli the instrumentality ol the National 
Harbours Board, the Government ol Canada tras caused an en>;inocrin^ 
study and report to bo prepared on the feasibility of devclopin;; 
a second crossing of the First Narrows of Burrard Inlet; 

AND W]IER?:AS the consultants have reported on their study 
without recommendation as to the type of crossing to bo 
prof erred ; 

AND WHER1:AS the consultants have recommended to the 
National Harbours Board and the Government of Canada 'that all 
available factual information on both schemes bo laid before 
local civic bodies and citizen organizations with the request 
that, alter study, these groups express their views on tlio 
choice in formal briefs to the National Harbours Board oi- to 
the Board's Consultants, In tliis way a consensus of local 
opinion may be developed befi»ro a final crossing selection is 
made ' ; 

ANl) WHEREAS the Council of the City of Vancouver has 
received copies of the report of the consultants to the National 
Harbours Board; 

NOW THEREFORE BE IT RESOLVED THAT in view of the benefits 
to accrue to the City of Vancouver both as a City and as a 
world trading seaport, and in view of the benefits to accrue 
to British Columbia, the City of Vancouver advise the National 
Harbours Board, through its consultants, that the Council of 
the City of Vancouver's preference for the crossing is a tunnel. 


On request of Alderman Broome and Alderman Adams, permission was 
granted to alter the main motion by substituting the following 
therefor: 


'THAT if a second crossing of the First Narrows is 
to be built, the Vancouver City Council expresses 
the preference for a tunnel rather than a bridge. ' 


The motion before the Council for 
therefore, is as follows: 

MOVED by Aid. Broome, 
SECONDED by Aid, Bird, 

THAT if a second crossing of 
built, the Vancouver City Council 
a tunnel rather than a bridge. 


consideration at this time, 

the First Narrows is to be 
expresses the preference for 

(see page 32) 


MOVED by Aid, Hardwick, 

THAT this whole matter be tabled until further discussions 
are held with the Provincial Government and until the Council 
has more information respecting costs of the East/West Connector 

(see page 32) 


The hour being 12:00 noon, the Council recessed and no further 
action was taken at this point. 
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The Council reconvened in the Council Chamber at approxi- 
mately 2:00 P.M., His Worship the Mayor in the Chair, and the 
following members present: 

PRESENT : His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 
Hardwick, Phillips, Rankin 
Sweeney and Wilson 

ABSENT: Alderman Linnell (Leave of Absence) 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Calder, 
SECONDED by Aid. Adams, 

THAT this Council resolve itself into Committee of the Whole, 
His Worship the Mayor in the Chair. 

- CARRIED 

POINT OF PRIVILEGE 

Alderman Hardwick rose on a point of privilege and requested 
permission for leave during the afternoon due to a previous 
commitment made prior to the setting of the date of this meeting. 

MOVED by Aid. Adams, 

THAT Alderman Hardwick be granted leave of absence 
accordingly. 

- CARRIED 

DELEGATIONS AND UNFINISHED BUSINESS 

3 . Four Seasons Hotel Development 

In accordance with the resolution passed by Council previously 
this year, the Board of Administration had made arrangements for 
the meeting between the Board of Parks and Public Recreation and 
the City Council this day. Arrangements were also made for the 
hearing of delegations from interested groups and individuals. 

The Council heard the following: 

1. Board of Parks and Public Recreation Model, pictures and 

Commissioner G. Puil brief filed. 

2. West End Community Council 

Mr. C.R. Douglas Brief filed 

3. Community Planning Ass'n. of Canada Brief and petition 

Mr. D. Manning filed 

4. Vancouver Area Council NDP 

Mr. John Stanton Brief filed 

5. Vancouver Pioneers Ass'n. 

Mr. George Elkins 

6. Citizens Council on Civic Development 

Mr. H. Weinreich Brief filed 

7. Community Arts Council 

Mr. G.C. Blair Baillie Brief filed 


cont 'd 
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DELEGATIONS AND UNFINISHED BUSINESS (cont'd ) 
Four Seasons Hotel Development 

8. Sierra Club of B.C. 

Mrs. L. Hogan Brief filed 

9. Vancouver & District Labour Council 

Mr. CP. Neale Brief filed 

10. Vancouver Council of Women 

Mrs. Pearl Steen Brief filed 

11. Save our Parkland Association 

Dr. D. Boyes Brief filed 

12. Kitsilano Ratepayers Association 

Mr. G. F. Moul Brief filed 

13. Planning Students Association 

Mr. Henry Ropertz Brief filed 

14. West End & Downtown Ratepayers 

Community Ass'n, Miss M. Field Brief filed 

15. Young Women's Christian Association 

Mrs. R, Ramsay Brief filed 

16. Communist Party of Canada 

Council was advised that, due to illness, there was 
no representative present and four comments in the 
brief were read by the City Clerk. 

17. Canadian Scientific Pollution and 

Environmental Control Society 

Mrs. A, Mitchell Brief filed 

18. Vancouver Central Council of Ratepayers 

Mrs. A, MacKenzie Letter filed 

19. Campbell of Craigie Brief filed 

20. Committee of Progressive Electors 

Mr, C. Shelton Brief filed 

21. Mr. J. Macdonald 

represented by Mr. Freeman Played tape 

22. United Brotherhood of Carpenters and 

Joiners, Local . 452 

Mr. J. Takach Brief filed 

23. Mr. George Smith 

24. Students of Windermere Secondary School 

Mr, George Popp Brief filed 

25. Mrs. Cornelius Burke Brief filed 

26. Mr. M, Zonailo 


(Alderman Hardwick returned to the meeting during 
the hearing of the last delegations) 
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MOTIONS (cont'd) 

4. Rental Increases; Tenants 

During the hearing of the delegations respecting the 
Four Seasons Hotel Development, it was noted that due to the 
lateness of the hour, the Notice of motion submitted by Alderman 
Rankin previously on the subject of rental increases, would not 
be handled this day. It was, therefore, 

MOVED by Aid. Adams, 

THAT the Notice of motion of Alderman Rankin, submitted 
on March 23, 1971, re rental increases be tabled to the next 
meeting of Council. 

- CARRIED 


DELEGATIONS AND UNFINISHED BUSINESS (cont'd) 

Four Seasons Hotel Development (cont'd) 

(During the hearing of delegations the Council observed a 
short recess) . 


At the conclusion of hearing the delegations, it was, 

MOVED by Aid. Wilson, 

THAT the submissions of the delegations be received. 

- CARRIED 

MOVED by Aid. Rankin, 

THAT the matter of the Four Seasons Hotel Development be 
put to the electors at the earliest time and the Corporation 
Counsel be instructed to advise on the form of the submission 
and on suitable wording of the submission. 

(deferred) 

MOVED by Aid. Wilson, 

THAT the motion of Alderman Rankin and the subject matter 
of the Four Seasons Hotel Development be considered by Council at 
a meeting to be determined by His Worship the Mayor. 

- CARRIED 

The matter of advising the delegations heard this day 
on the date and time of the meeting to reconsider the matter 
further was left in the hands of His Worship the Mayor. 

MOVED by Aid. Adams, 

THAT the Board of Administration report dated February 4, 
1971, entitled 'Four Seasons Hotels Limited Development, North 
Side of Georgia Street between Stanley Park and Denman Street', 
and the correspondence submitted this day, be received. 

- CARRIED 
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DELEGATIONS AND UNFINISHED BUSINESS (cont'd ) 

Four Seasons Hotel Development (cont'd ) 

The correspondence referred to in the foregoing motion of 
Alderman Adams was received from the following: 

January 26, 1971 
February 1, 1971 

February 1, 1971 

February 2, 1971 

February 9, 1971 

January 30, 1971 

February 17, 1971 

February 12, 1971 

February 17, 1971 

February 19, 1971 

February 24, 1971 

February 25, 1971 
March 24, 1971 

March 26, 1971 
March 29, 1971 
March 27, 1971. 


Canadian Daughters ' League 
Dunbar Homeowners ' Association 
Vancouver South Federal Riding Ass'n. 

New Democratic Party 
Kitsilano Area Resources Council 
Petition, (received) 
Petition 

United Church Women, 

St. John's United Church 
Riley Park Community Association 
United Community Services 
Petition (received) 
The Garden Club of Vancouver 
Vancouver Pioneers Association 
West Point Grey Civic Association 
Lower Mainland Parks Advisory 

Association 
Frank M. Ross (telegram) 
Vancouver Natural History Society 


MOTIONS (cont'd) 


Second Crossing of Burrard 
Inlet: Tunnel (cont'd) 

It was agreed that the motions submitted earlier in 
the proceedings regarding the second crossing of Burrard Inlet: 
Tunnel, be placed on the agenda of the next meeting of the 
Council. 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Adams, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid. Calder, 
SECONDED by Aid. Adams, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 


The Council adjourned at approximately 6:00 P.M. 

*** 

The foregoing are Minutes of the Regular Council meeting of 
March 30, 1971, which were adopted on April 6, 1971. 
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CITY OF VANCOUVER 
SPECIAL COUNCIL - MARCH 25, 1971 

PUBLIC HEARING 

A Special Meeting of the Council of the City of Vancouver was held 
in the Council Chamber on Thursday, March 25, 1971, at approximately 
2:00 p.m. for the purpose of holding a Public Hearing in connection 
with rezoning matters and to give consideration to such rezoning 
matters. 


PRESENT: Aldermen Adams, Calder, Hardwick, 

Phillips, Rankin, Sweeney and Wilson 

Chairman in the absence of His Worship the Mayor 
was Deputy Mayor Calder. 


ABSENT: His Worship Mayor Campbell (On Civic Business) 

Alderman Linnell (Leave of Absence) 

Alderman Bird (On Civic Business) 
Alderman Broome 


CLERK TO THE COUNCIL: R. Henry 

MOVED by Alderman Sweeney, 
SECONDED by Alderman Wilson, 

THAT this Council do resolve itself into Committee of the 
Whole, the Deputy Mayor in the Chair, to consider proposed 
amendments to the Zoning Development By-law. 


- CARRIED 


1. North-east corner of S.E. Marine Drive 
and Inverness Street 


An application was received from Gordon and May Tang 
to rezone Lots 3 and 4, Block 14, D. L. 200, situated 
at the North-east corner of S.E. Marine Drive and 
Inverness Street. 

FROM: RS-1 One Family Dwelling District 
TO: C-1 Commercial District 

The Town Planning Commission and the Technical Planning 
Board both recommended against the rezoning for reasons 
stated in a Board of Administration Report dated 
December 18, 1970. 

Mr. Bing Marr represented the applicants and a number 
of residents in the area, spoke in support of the 
application. Mr. Marr referred to a petition filed 
with the Council some time ago and containing 420 
names supporting the application. A further petition 
was filed by Mr. Marr this day. 

Mr. Epstein, representing a number of people opposing 
the application, spoke in explanation of his opposition 
to the rezoning and filed a petition containing 97 names 
in the area affected. _ ._ 
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MOVED by Alderman Adams, 

THAT the foregoing application be approved. 

- CARRIED 


2. CRM-1 COMMERCIAL/MULTIPLE DWELLING DISTRICT SCHEDULE 

The Council considered an amendment to the Zoning and 
Development By-law to provide a new district schedule, 
including uses and regulations, to be known as the 
CRM-l Commercial/Multiple Dwelling District Schedule 
(Medium Density) , in accordance with a Draft By-law 
which was circulated. 

Council heard the following delegations concerning 
the new schedule and the proposed rezoning of the 
Fairview Slopes area:- 

Real Estate Board - R. Schuss (brief filed) ; 

Architectural Institute of B.C. - W. Rhone (brief filed); 

Vancouver Tenants Council - B. Yorke ; 

Fairview Slopes Ratepayers and Tenants Association 
J. Davies (brief filed) ; 

J. Petrie; 

Community Arts Council - D. Foreman (brief filed) ; 
Citizens' Committee on Civic Development - H. Weinrich; 
Business Tenants, Block 299 - Mr. Buchanan 
H. G. Hawthorne ; 

Neighbourhood Services Association - C. Flavell 
False Creek Study Group - T. Merrick; 

Various owners and tenants - C. Thompson; 
S. Brown. 

The Council also noted the Board of Administration Report 
dated March 19 on densities which had been prepared by 
the Director of Planning at the request of Council. 

Letters from the Royal Bank of Canada and Thompson, 
Berwick and Pratt were also noted. 

Following the hearing of delegations the Council took 
action as follows:- 
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MOVED by Alderman Adams, 

THAT a new district schedule, to be known as the 
CRM-1 Commercial/Multiple Dwelling District Schedule 
be approved in principle, and the relative Draft By-law before 
Council this day be considered further at an appropriate 
Council meeting prior to formal consideration of the 
By- law. 

- CARRIED 

MOVED by Alderman Hardwick, 

THAT the application by the Director of Planning to 
rezone all lots in Blocks 292 to 299 inclusive, and all 
lots in Blocks 312 to 319 inclusive, D. L. 526 

FROM: M-1 and M-2 Industrial District 

TO: CRM-1 Commercial/Multiple Dwelling District 

be deferred until after the Draft By-law on the CRM- 1 District 
Schedule has been considered. 

- CARRIED 

Area Bounded by 6th Avenue on the North, 125' south 
of the Southerly Boundary of 8th Avenue on the South, 
Ash Street on the West and Cambie Street on the East 

An application was received fr:om the Director of Planning 
to rezone all lots in Blocks 300 and 320, and Lots 1-12, 
Block 340, D. L. 526, being within the area mentioned above. 

FROM: M-1 Industrial District 

TO: - C-2 Commercial District 

The Technical Planning Board and the Town Planning 
Commission recommended approval of this application. 

MOVED by Alderman Phillips, 

THAT the foregoing application by the Director of Planning 
be approved. 

- CARRIED 

North Side of West Broadway between 
Ash and Cambie Streets 


An application was received from the Director of Planning 
to rezone Parcels A & B of Lots 13 & 14, Lot 14 exc. 
Parcels A & B, and Lots 15-23, Block 340, D. L. 526, 
situated on the North side of West Broadway between 
Ash and Cambie Streets 

FROM: M-1 Industrial District 
TO: C-3 Commercial District 

The Technical Planning Board and the Town Planning 
Commission recommended approval of this application. 
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MOVED by Alderman Phillips, 

THAT the foregoing application by the Director of Planning 
be approved. 

- CARRIED 

MOVED by Alderman Adams, 

THAT the Committee rise and report. 

- CARRIED 

MOVED by Alderman Adams, 
SECONDED by Alderman Wilson, 

THAT the report of the Committee of the Whole be adopted, 
and the Corporation Counsel be instructed to prepare and bring 
in the necessary amendments to the Zoning and Development By-law. 

- CARRIED 


The Council adjourned at approximately 5:30 p.m. 


FOR ADOPTION SEE PA6E(S) 
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March 26th, 1971 


The following is a report of the Board of Administration: 


WORKS & UTILITY MATTERS 


cm JNGINE ERIS REPORT 


RECOMEND ATIONS ; 

1. CLOSING AND LEASING THE NORTH 7 FEET 
AND THE SOUTH 10 FEET OF LOT 7, 
BLOCK 299, D. L. 526 — S/S 6TH AVENUE 
WEST OF _ASH STREET 

"The owner of Lot 7 has leased the south 10 feet of the site since 
1947 on a year to year basis. The owner would now like to lease the north 
7 feet of Lot 7 and the south 10 feet for a period of 10 years. 

I RECOMMEND that the north 7 feet and the south 10 feet of Lot 7, 
Block 299, D. L. 526 be closed, stopped up and leased to the owner of Lot 7 
subject to the following conditions :- 

(a) The lease to be for a period of 10 years, the first five years 
definite and the remaining five subject to a six months notice 

of cancellation if the property is required for municipal purposes. 

(b) The rental to be $340 per annum, subject to review after five years, 
in accordance with the recommendation of the Supervisor of Property 
& Insurance. 


(c) The lessee to remove all improvements from the lease area at the 
termination of the agreement. 

(d) An agreement to the satisfaction of the Corporation Counsel and 
City Engineer." 

Your Board RECOMMENDS that the foregoing be approved. 

2. PROPOSED SEWER FORCE MAIN ON TRINITY STREET WEST OF 

WALL STREET — VANCOUVER MARINE LEASEHOLDS LTD. 


"To comply with City requirements, Vancouver Marine Leaseholds Ltd., 
owners of a fish processing plant at 2199 Commissioner Street, are proposing 
to install a pumping station to redirect, to a City sewer on Wall Street, 
sanitary sewage which is at present being discharged into Burrard Inlet. 
Web Engineering Ltd., consulting engineers, have applied on behalf of the 
owners to construct a 4- inch diameter force main on Trinity Street between a 
City sewer manhole at the westerly property line of Wall Street and the Dead End 
of Trinity Street, approximately 180 feet west of Wall Street. Since no sewer 
exists or is contemplated on this portion of Trinity Street and the property 
does not abut Wall Street, the applicant's proposed route is the only reasonable 
one available. 

I RECOMMEND that permission be granted, subject to the following 
conditions :- 

(a) Construction to be to the satisfaction of the City Engineer and 
City Building Inspector. 

(b) Force main to be maintained by the owner to the satisfaction of 
the City Engineer and City Building Inspector. 
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Item 2 Cont'd. 

(c) Owner to obtain permission from the Canadian Pacific Railway Company 
to cross under its tracks. 

(d) No annual rental since no alternate route is available on the 
applicant's own property. 

(e) An agreement to be entered into satisfactory to the Corporation 
Counsel and the City Engineer." 

Your Board RECOMENDS that the foregoing be approved. 

3. PROPOSEC SEWEli,S ON SHAUGHNESSY STREET SOUTH OF SOUTH 
KENT AVENUE — INTERCGNTINEI\ITAL PACKERS LTD. 

"To comply with City requirements. Intercontinental Packers Ltd., 
owners of a meat packing plant at 8950 Shaughnessy Street, are proposing to 
'install a pumping station to redirect, to the North Arm Interceptor on 
Marine Drive, sanitary sewage which is at present being discharged into the 
Fraser River. To provide connections to their pumping station, Phillips, 
Barratt, Hillier, Jones & Partners, consulting engineers, have applied on 
behalf of the owners to construct approximately 500 feet of force sewer and 
approximately 4-20 feet of gravity sewer connections on the east side of 
Shaughnessy Street between the south property line of South Kent Avenue and 
a point approximately 660 feet south of South Kent Avenue. The buildings on 
the site abut the property line of the site on Shaughnessy Street and for this 
reason, it is uneconomic to locate the sewers on plant property. 

I RECOMMEND that permission be granted subject to the following 
conditions :- 

(a) Construction to be to the satisfaction of the City Engineer and 
City Building Inspector. 

(b) The sewers to be maintained by the owner to the satisfaction of 
the City Engineer and City Building Inspector. 

(c) Rental to be at the normal rate of $0.50 per square foot of 
street occupied per annum in accordance with the Encroachment 
By-law. 

(d) Two separate agreements, one for the force sewer and the other for 
the gravity sewer connections to be entered into satisfactory to 
the Corporation Counsel and the City Engineer." 

Your Board RECOMMENDS that the foregoing be approved. 


4. Local Improvements - Initiative Principle 
(Works in Urban Renewal Sche me 5) 

First Step 

The City Engineer reports as f ollows :- 

"I consider it advisable to carry out the following projects 
as Local Improvements :- 

Pavement and Cu rbs (Urban Renewal) 

Rupert Street, McGill Street, and Bridgeway, 
Wall Street to Skeena Street 


/continued 
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Clause 4 Continued 

P.C. Concrete Sidewalk (Urban Renewal) 

Rupert Street, McGill Street, and Bridgeway, 
S/S, Wall Street to Skeena Street 

The city's share of these improvements will be covered 
by Senior Government contributions to the Urban Renewal 
Scheme. " 

Second Step 

The Director of Finance submits the following report on the 
financial arrangements :- 

"In accordance with the provisions of the Local Improvement 
Procedure By-law, I am submitting the City Engineer's Report 
dated March 19, 1971. 

The estimated total cost of these improvements is $114,870, 
and the City's share of the cost is $85,571, subject to 
Senior Government contributions. 

I have to report that the necessary financial arrangements 
can be made to carry out this work." 

Your Board has decided that it is desirable to undertake the 
projects referred to and 

RECOMMENDS that:- 

A. The report of the City Engineer and Director of Finance 
be adopted. 

B. The city-owned parcels shown on the list attached to the 
detailed Second Step Report for the local improvement 
projects be declared assessable. 


5. Irrigation of Centre Boulevard - Pender Street, 
Victoria Drive to Templeton Drive 


The City Clerk's Office forwarded a communication from Mr. Ruble 
dated January 9 to the City Engineer for report. The City 
Engineer submitted an Enquiry Report which was in the name of 
the Board of Administration and was circulated to each member 
of Council on February 25, 1971 for information in order that 
a Council member could raise the matter in Council if he wished 
to do so. Mr. Buble was dissatisfied with this procedure and 
in a letter dated March 4, requested a report be forwarded for 
consideration at a Council meeting. 

The City Engineer submits the following report: 

"As stated in the Enquiry Report the irrigation of centre 
boulevards was the subject of a detailed study by the 
Engineering Department which resulted in a report 
received by City Council on December 17, 1968, providing 

/ continued . . . 
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Clause 5 Continued 

cost estimates for the installation of sprinklers in 
centre boulevards throughout the City. This proposal 
was considered by Council and funds to commence instal- 


lation of irrigation systems were initially included 
in the early drafts of the 1971-75 Five Year Capital 
Program. Regretably, when faced with the many demands 
upon the resources of the City, funds for this and 
other projects were deleted and are not now included 
in the Plan which was approved by plebiscite a year ago. 

Provision of an irrigation system in the centre boulevard 
on the three subject blocks of Pender Street would repre- 
sent a relatively modest outlay. However, on a broader 
base we are aware that our 1971 street paving program 
includes for instance Cambie Street between 49th Avenue 
and South East Marine Drive which incorporates an ex- 
tensive centre boulevard, also improvements to Boundary 
Road north of Hastings Street. In this manner costs of 
irrigation of current work alone grow to a sizeable sum, 
and of course there are many centre boulevards which 
have been improved for many years awaiting irrigation. 

If the irrigation of centre boulevards were to be 
provided for the aforementioned streets in the proposed 
1971 Paving Program, the following additional funds 
would be required: 


Location 

Installation 
Cost 

Estimates 

Annua 1 

Operating 

Cost 

Pender St. - Victoria Dr. to Templeton Dr. 

$ 6,500 

S 120 

Cambie St. - 49th to 65th Avenues 

$33,000 

$ 625 

Boundary Rd. - Hastings to Franklin Sts. 

$ 2,200 

$ 50 

Totals for 1971 Pavement Projects 

$41, 700 

$ 795 


These estimates are additional to the installation cost 
estimate of $239,000 and the yearly operating cost estimate 
of $5,340 contained in the above mentioned report received 
by Council on December 17, 1968. This report dealt with 
the irrigation of improved centre boulevards only. " 


Your Board submits this report for Council information and 
RECOMMENDS that a copy be forwarded to Mr. Buble. 

(Copies of Mr. Buble 's communications dated January 9, 1971 
and March 4, 1971 and relevant correspondence are circulated 
for the information of Council.) 


-0^ 
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6. Tender No. 57-71-1 - 

Vitrified Clay Sewer Pipe and Fittings 

The Purchasing Agent and City Engineer report as follows :- 

"Tenders for the above were opened by your Board on 
February 1, 1971, and referred to the City Engineer 
and Purchasiiig Agent for report. The working tabu- 
lation is on file in the Purchasing Agent's Office. 

Funds for the purchases are provided for in the 
Capital Budget. 

The total costs shown below are estimated only, and 
are based on the City's requirements during the past 
12 months. 

Four bids were received from:- 
Medicine Hat Brick & Tile Co. Ltd. 

Place of manufacture - Medicine Hat, Alberta, by union 
labour. 

Flex-Lox Industries Ltd.= 


Place of manufacture - Kilgard , B.C., by union labour. 
Canadian Johns-Manville (2 bids) 

Place of manufacture - Port Union, Ontario, by union 
labour. 

The bids submitted by Canadian Johns-Manville are not 
considered as they offered 'Asbestos Cement' pipe and 
fittings. The specifications called for 'Clay' pipe 
and fittings. 

ESTIMATED TOTAL COSTS (ANNUAL) 
Medicine Hat Brick & Tile Co. Ltd. 

1 year period - $113,628.63 

2 year period - $111,356.06 

3 year period - $ Not Offered 

Flex-Lox Industries Ltd. 

1 year period - $144,688.64 

2 year period - $141,071.42 

3 year period - $137,454.21 

The tender submitted by Medicine Hat Brick & Tile Co. 
Ltd. (2 year period) is approximately 22^/o lower than 
the tender submitted by Flex-Lox Industries Ltd. (3 
year period) when 5% allowance for local content is 
applied, approximately 17% lower; however, the saving 
in material cost is more than offset by the additional 
labour required to lay the pipe because:- 
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Clause 6 Continued 

(a) Length of Pipe - Medicine Hat pipe is made in shorter 
lengths (approx. 25% shorter) - therefore more units 
have to be aligned for a given length of pipe layed. 

(b) Coupling of Pipe - The Flex-Lox (current supplier) 
coupling is not compatible with the coupling supplied 
by Medicine Hat. Flex-Lox is a factory installed 
joint. Installation only requires insertion of 

the spigot end into the coupling on the pipe. Medicine 
Hat coupling is a band type, which requires two screws 
per joint to be tightened to a specified degree. 

A larger stock of pipe and fittings would have to be 
maintained (approx. 10%) as supplies from Medicine 
Hat, Alberta, require longer delivery time. Deliveries 
from Kilgard are made in one day. 

Flex-Lox Industries Ltd. is the only bidder complying 
fully with the specifications, and have tendered firm 
prices for a 3 year period. This appears advantageous 
to the City in view of the present inflationary trend. 

The City Engineer and Purchasing Agent recommend 
acceptance of the bid which was submitted by Flex- 
Lox Industries Ltd. for a three year period, at an 
estimated annual cost of $137,454.21, plus 5% Provin- 
cial S. S. Tax. " 

Your Board 

RECOMMENDS that the recommendation of the City Engineer and 
Purchasing Agent be approved, subject to a contract satis- 
factory to Corporation Counsel. 

CONSIDERATION ; 

7. Request to Sing Religious Songs on 
City Street Allowance 

In a communication dated March 23, 1971, the Downtown Business 
Association request Council rescind its motion of March 9 which 
gave permission to the Boundary Road Tabernacle to sing religious 
songs on the S/S of Georgia Street, east of Granville Street, on 
Saturday afternoons between the hours of 2:00 p.m. to 5:00 p.m. 
for a trial period of one month commencing April 3, 1971. The 
D, B. A. makes this request because of the problems that have been 
experienced in the downtown area with the Hare Krishna religious 
group and the judgement delivered by the B.C. Court of Appeal. 

When dealing with this matter on March 9, Council passed the 
following motion :- 

"THAT, after considering the report from the Board of 
Administration of March 5, 1971, permission be granted 
to the Boundary Road Tabernacle to sing religious songs 
on the S/S of Georgia Street, east of Granville Street, 
on Saturday afternoons between the hours of 2:00 p.m. 
to 5:00 p.m. for a trial period of one month commencing 

/continued . 
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Clause 7 Continued 

on Saturday, April 3, 1971, on the understanding the 
permission covers not more than six people in this 
activity. " 

Your Board submits the request of the Downtown Business Association 
to Council for CONSIDERATION, 

(Copies of the Board of Administration Report dated March 5, 1971, 
the letter from the Downtown Business Association dated March 23, 
1971, and a newspaper clipping from the Province dated March 20, 
are circulated to the members of Council for information.) 

RECOMMENDATION : 

8. Special Residential Street Lighting 
Local Improvement Projects 


The City Engineer reports as follows: 

"In 1969 Council approved the installation of special 
light standard projects (post-top street lights) on 
residential streets in three areas of the Shaughnessy 
and Kerrisdale districts. Although these special 
street lights are more costly to install and operate 
than standard street lights, the Council approved 
their installation to improve the appearance of the 
streets. The Local Improvement Procedure By-law 
provides that the City shall pay all street lighting 
operating costs and that the City may contribute such 
portion of the installation costs of special light 
standard projects as the Council may see fit, as the 
City's share. The special light standard projects 
were approved on the basis that the City contribute 
a sum equal to the City's share as though a standard 
street lighting project were installed. 

To enable the property owners to indicate their prefe- 
rence, projects were advanced on the initiative 
principle for both special street lighting and 
standard street lighting. This procedure of advancing 
alternative projects caused some confusion among the 
property owners and additional costs to the City for 
duplicate notices. it would, therefore, be desirable 
to define the areas where special street lighting 
projects should be advanced. 

It is my opinion: 

(a) That special street lighting would have its greatest 
impact in residential areas where several adjacent 
streets were to be lighted or re-lighted at the same 
time. Such areas would include re-lighting in the 
Kerrisdale, Shaughnessy and Point Grey areas and new 
lighting in large subdivisions, such as Champlain 

He ights . 

(b) That on major streets in residential areas where high 
levels of illumination are required for traffic safety, 
it is not practical to install special street lights 
because of the large number required. 
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Clause 8 Continued 

(c) That isolated streets should be lighted with standard 
street lighting in areas where there are standard 
street lights on the surrounding streets, because 
the effect of the special street lights would be 
minima 1. 

Recommended : 

A. That special light standard projects only be advanced 
on streets in residential areas where: 

(a) the level of illumination required is not greater 
than that which would be required for a normal 
residential street, and 

(b) there are several adjacent streets to be lighted 
or re- lighted at the same time, or 

(c) there are special street lights on the adjacent 
streets . 

B. That the City contribute a sum equal to the City's 
share as though a standard street lighting project 
were installed." 

Your Board 

RECOMMENDS that the foregoing recommendations of the City 
Engineer be adopted. 


9. Local Improvements by Petition 
First Step 

The City Engineer reports as follows: 

"I consider it advisable to carry out the following 
street lighting projects as local improvements: 

(a) Light Standard Project : 

49th Avenue from Tyne St. to approx. 478' 

E/Ar lington 

(b) Special Light Standard Projects : 

Arlington Street from 49th Ave. to approx. 800' 

S/49th Ave. 

50th Ave. /Toderick St. /51st Ave. loop to E/Tyne St. 

52nd Ave. /Toderick St. /53rd Ave. loop to E/Tyne St. 

The City's share of these improvements is available in the 
1970 Capital Budget." 

S econd Step 

The Director of Finance submits the following report on the 
financial arrangements: 


/continued 
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"In accordance with the provisions of the Local Improvement 
Procedure By-law, I am submitting the City Engineer's report, 
dated March 19, 1971. 

The estimated total cost of these improvements is $21,679.64, 
and the City's share of the cost is $6,525.80. 

I have to report that the necessary financial arrangements 
can be made to carry out this work. " 

Your Board has decided that it is desirable to undertake the 
projects referred to and 

RECOMMENDS that: 

A. The reports of the City Engineer and Director of Finance 
be adopted. 

B. The City-owned parcels shown on the list attached to the 
detailed Second Step Report for the local improvement 
projects be declared assessable. 

10. Local Improvements - Initiative Principle 
First Step 

The City Engineer reports as follows: 

"I consider it advisable to carry out a street lighting 
project on both sides of Rupert St./McGill St. /Br idgeway 
from Wall Street to Skeena Street as a local improvement. 

The City's share of this improvement is available in the 
1970 Capital Budget. " 

Second Step 

The Director of Finance submits the following report on the 
financial arrangements: 

"In accordance with the provisions of the Local Improve- 
ment Procedure By-law, I am submitting the City Engineer's 
report, dated March 19, 1971. 

The estimated total cost of this improvement is $5,381.82, 
and the City's share of the cost is $3,750.90. 

I have to report that the necessary financial arrangements 
can be made to carry out this work. " 

Your Board has decided that it is advisable to undertake the 
project referred to and 

RECOMMENDS that: 

A. The reports of the City Engineer and Director of 
Finance be adopted. 

B. The City-owned parcel shown on the list attached to the 
detailed Second Step Report for this local improvement 
project be declared assessable. 

***** 


FOR ADOPTION SEE PAGE{Sy J..f?S.':Ai^ 
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SOCIAL SERVICE AND HEALTH MATTERS 


RECOMMENDATION 


1 . Group Trailer Parking 

The Medical Health Officer reports as follows: 

"An application has been received from the Lapidary Rock and 
Mineral Society of B.C., for the parking of a group of 30 (thirty) 
self-contained trailers on the Pacific National Exhibition grounds 
from October 22 - 24, 1971, inclusive. 

This group consists of exhibitors in the B.C. Gem Show spon- 
sored by the Lapidary Rock and Mineral Society. 

Authority for allowing these arrangements is contained in 
By-law No. 3986, Section 3. (2) which reads as follows: 

'The Council may, upon the recommendation of the 
Medical Health Officer, permit trailers and house- 
cars to be occupied as living or sleeping quarters 
in areas other than those within the boundaries of 
a trailer court for a specified period of time. 
Such permission shall not be granted in respect of 
individual trailer or house-car units but shall be 
limited to groups comprising ten or more of such 
units. ' 

Sanitary arrangements will be to the satisfaction of the 
Medical Health Officer." 

Your Board RECOMMENDS that the application from the Lapidary 
Rock and Mineral Society of B.C. for the parking of 30 (thirty) 
self-contained trailers on the Pacific National Exhibition grounds 
from October 22 - 24, 1971, be approved. 


********* 


m ADOPTION SEE PAGE(S) ^, 
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BUILDING -AND PLANNING MATTERS 

RECOMMENDATION 

1. Downtown & False Creek Densities 
Communication from the Board of 
Parks & Public Recreation 

The Director of Planning & Civic Development reports as follows: 

"By letter of January 2 8th, 19 71, addressed to the Mayor and 
Members of City Council, the Chairman of the Board of Parks 
and Public Recreation submitted the following resolution: 

'RESOLVED: THAT as the Park Board is an elected 
Board, and should be in on the plan- 
ning and development of the south 
shore of False Creek, the Planning 
Department be requested to meet with 
the Park Board to discuss the proposed 
development, and further request the 
Planning Department for the terms of 
reference supplied to architects for 
the False Creek development. ' 

It is RECOMMENDED that the Park Board be informed that the 
Superintendent of Parks, as a member of the Technical Planning 
Board, is kept in touch with the planning as it develops and that 
it seems more appropriate for the Park Board to be brought into 
the picture when the report has been presented to Council rather 
than before. 

It should be noted that the consultant is being asked to present 
interim reports during the process of the study and these can 
also be presented to the Park Board. The final terms of reference 
for the consultants have not yet been presented to Council and 
again, these can be presented to the Park Board after consideration 
by Council." 

Your Board RECOMMENDS that the report of the Director of Planning and 
Civic Development be approved. 

CONSIDERATION 

2 . Christ Church Cathedral 

The Director of Planning & Civic Development reports as follows: 

"The following is an excerpt from the Minutes of the Board of Parks 
and Public Recreation held on February 22nd, 1971: 

' CHRIST CHURCH CATHEDRAL 

A Board member reported on newspaper announcements that 
Christ Church Cathedral authorities are contemplating 
demolition of the cathedral at the corner of Georgia and 
Burrard Streets to provide a site for a high-rise building 
with a small chapel. A Board member stated the Church 
represents an open space that should be preserved. 

It was regularly moved and seconded, 

RESOLVED: That the Board express concern to City Council 

over reports that Christ Church Cathedral is to 

be demolished and another high-rise office 

tower and chapel will replace it, and, in view 

of the dire need in the downtown for open space. 

City Council be requested to appoint a Committee, 

to include a member of the Park Board to discuss 

with Christ Church Cathedral authorities ways and 

means of retaining the Cathedral at Georgia and 

Burrard Streets. _, . -, , 

- Carried. ' 
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This report is not intended to analyze all the implications of the 
proposal to demolish Christ Church Cathedral and replace it with 
an office tower containing some church facilities. The Planning 
Department saw preliminary plans some months ago but as yet no 
formal proposal has been submitted. 

The site of Christ Church Cathedral measures 187.5' x 120' 
(22,500 Sq. ft. or .52 acres). It is zoned CM-2 : i.e. the Core 
area business zone. The church itself is a Conditional Use, which 
may be permitted with the approval of the Technical Planning Board. 

A floor space ratio of up to 12.0 is permitted on this site 
provided the building satisfies criteria set out in the District 
Schedule (the Royal Centre across Burrard Street is being built 
to F.S .R. 10 . 16) . 

The property is in the title of the Christ Church Parish and it 
is understood that the final decision to demolish and rebuild 
is in the hands of the 'Corporation', consisting of the Dean, two 
Wardens and two Trustees. There is no City legislation which can 
prevent this happening. 

The Provincial Government, however, could, if it wished, designate 
the existing building and site an 'historic site* under the 
Archaeological and Historic Sites Protection Act. Christ Church 
Cathedral is eighty-two years old and, therefore, was erected only 
two years after the incorporation of the City. It is not an out- 
standing building architecturally but there are a number of reasons 
why its continued existence on the present site is most desirable: 

(a) There are few buildings anywhere in the City of Vancouver 
with the historical significance of the Cathedral. 

(b) In the design of the Pacific Centre, the Royal Centre and 
the MacMillan Bloedel buildings, Christ Church Cathedral and 
the open speace surrounding it was assumed to be a continuing 
use in the area. 

(c) The variety and interest of Downtown is maintained not only 
by sympathetic variations in new buildings but also by the 
existence of older buildings with special merits 6f their 
own . 

Because of its special significance a number of organizations are 
taking an interest in the future of the Cathedral. It is suggested 
that the letter of the Board of Parks and Public Recreation be 
received and that they and the Dean of Christ Church Cathedral be 
sent copies of this report." 

Your Board submits the report of the Director of Planning and Civic 
Development for CONSIDERATION. 

RE CCMMENDAT I ON 

3. Planning Department - Reorganization: 
Administrative Changes 

The Director of Planning & Civic Development reports as follows: 
Background 

"On January 19, 1971, Council approved a report reorganizing the 
Planning Department into four divisions. A further detailed report 
is in preparation dealing with a number of matters arising out of the 
reorganization, including additional service staff, and related needs, 
and Department priorities. Because of its scope the comprehensive 
report will not be completed for several weeks. One basic administrative 
change, however, is needed which is proposed in the present report. 

cent 'd . , . 


34£ 


Board of Administration, March 26, 1971 (BUILDING - 3) 

Clause #3 continued 
I Present Problem 

At the present time, the Director of Planning is approving officer 
under the Sub-division Control By-law as authorized in the Provincial 
Land Registry Act. The Director of Planning is also Chairman of the 
Technical Planning Board and certain other related groups. The Deputy 
I Director was alternate Chairman. 

By reorganization, the position of Deputy Director of Planning has 
been eliminated and replaced with four Assistant Directors. It has 
just been learned from the Corporation Counsel that, contrary to an 
original understanding, because of a constraint in the Vancouver Charter, 
the responsibility for signing plans of Sub-division cannot be delegated 
to an 'Assistant Director', but can in fact, only be transferred to a 
'Deputy' . The same condition applies to the Chainnanship of the 
Technical Planning Board and Design Panel. 

Proposal 

i 

Because the Director of Planning and Civic Development is not able 
to chair all such meetings personally, it is recommended that Council: 

A. Designate Mr. H.W. Pickstone, Assistant Director, Civic Development 
as. Deputy Approving Officer. 

B. Designate Mr. H.W. Pickstone, Assistant Director, civic Development, 
and Mr. M .M . Cross, Assistant Director, Special Projects, as 
alternative Deputy Chairmen of the Technical Planning Board. 

C. Designate Mr. M .M . Cross, Assistant Director, Special Projects as. 
Deputy Chairman of the Design Panel." 

YOUR BOARD RECOMMENDS that the foregoing recommendations of the 
Director of Planning & Civic Development be APPROVED. 


******** 


FOR ADOPTION SEE PAGf (S) r^.?.^ - 


34d 


Board of Administration, March 26, 1971 (Licenses 1) 


LICENSE AND CLAIMS MATTERS 


RECOMMENDATION 

1 . Co mmercial Municipal Vehicle License Plates 

In a communication dated February 13, 1971 Mr. Bert Berner 
requested information respecting the use of Commercial Municipal 
Vehicle License Plates as it pertains to parking in Loading Zones. 

The Chief Constable in a communication dated March 4, 19 71 
reports as follows: 

"As requested, I have caused an enquiry to be made with res- 
pect to matters referred to in Mr. Bert Berner' s letter of February 
13, 1971. 

I find that Mr. Berner communicated with this Department on 
February 1, 1971, expressing concern relative to vehicles allegedly 
parking in loading zones. On February 4, a member of the Traffic 
Division telephoned Mr. Berner for the purpose of discussing his 
problem. At that time it was determined that Mr. Berner purchased 
a municipal plate for the express purpose of enabling him to uti- 
lize loading zones, and particularly the zone adjacent to Woodwards 
Store, while shopping. During the conversation with Mr. Berner 
it was learned that his vehicle does not fall within the definition 
of a "vehicle" under Section (2) Bylaw 4021 insofar as it is not 
used for commercial purposes, and the name of the operator-owner 
does not appear on the side of the vehicle as required under Section 
24 (3) Bylaw 2849. 

Under the circumstances, the only parking privilege to which 
Mr. Berner is entitled is that of occupying metered zones without 
charge, prior to 10:30 a.m., as authorized by the Parking Meter 
By-law. Mr. Berner was so informed. 

Mr. Berner was also advised that a commercial vehicle only may 
park in a commercial vehicle loading zone, and insofar as his 
vehicle is not classified as a commercial vehicle, he is not en- 
titled to this privilege. He was further advised that any vehicle 
may utilize a general loading zone while loading or unloading. 

Mr. Berner is obviously under the impression that a municipal 
plate entitles him to unlimited parking privileges in loading zones 
and this, of course, is not the case. I would suggest that at the 
time of issue, applicants should be made aware of the requirements 
of the applicable Bylaws and the extent of special parking entitle- 
ments . " 

Further to the Chief Constable's report, the Director of 
Permits and Licenses reports as follows: 

"Mr. Berner made application for a 19 70 Municipal License 
Plate, by mail, on February 25, 1970. The required information 
(e.g. registration number and weight of vehicle) was given at that 
time and the license plate was issued. The License Office had no 
way of knowing that the vehicle was not used for commercial pur- 
poses. Extracts from the Street & Traffic Bylaw explaining the 
special parking entitlements are available to the public at the 
License Office counter." 


/. . . continued 
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1. Commercial Municipal Vehicle License Plates (cont.) 

Your Board RECOMMENDS that a copy of this report be 
forwarded to Mr. Berner. 

(Copies of Mr. Berner' s letter dated February 13, 1971 
are circulated for Council's information) 


********* 


FOR ADOPTION S!E PAGE(S) 
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FIRE AND TRAFFIC MATTERS 


RECOMMENDATION 

1. Request for a Parade in Downtown Area, 
May 22, 1971 

The City Engineer reports as follows: 

"In a letter dated February 18, 1971, Colonel W. Rich, 
Divisional Commander of the Salvation Army in British Columbia 
South, requests permission to hold a parade in the downtown 
area on Saturday May 22, 1971 to Salute the Province's 
Centennial Year. 

Four marching bands, timbral groups. Scouts, Guides, 
etc. (possibly 200 - 300 people) will be participating in the 
parade . 

The proposal is as follows: 

ASSEMBLY: 2:00 - 2:30 p.m. at victory Square 

ROUTE: West on Hastings to Granville 

South on Granville to Georgia 
West on Georgia to the Court 
House . 

DISPERSAL: 3:30 p.m. 

The Police Department will be in attendance and transit 
vehicles should only encounter a minimum of delay. 

Temporary barricades and signing will not be required. 

Accordingly, it is recommended that the Salvation Army be 
permitted to hold a parade on Saturday, May 22, 19 71, commencing at 
2:30 p.m. from Victory Square to the Court House via Hastings, 
Granville and Georgia Streets." 

Your Board RECOMMENDS that the foregoing report of the City 
Engineer be adopted. 

(Copies of the communication from the Salvation Army dated 
February 18, 1971 are circulated for the information of 
Council) 


********* 


FOR ADOPTION SEE PAGE(S) J±A^ 
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FINANCE MATTERS 

RE COMMENDAT I ON 

1 . Museums' Department Purchasing Policy 

The Acting Director of Museums, Purchasing Agent and Internal 
Auditor have reported as follows: 

"Due to the nature of the work and objectives of the Museums 
Department, many occasions arise when outside expertise and talents 
are required. This may involve retaining consultants to give expert 
advice; hiring of persons to do a specific job; or contracting with 
selected professionals or journeymen who have particular talents or 
abilities to custom produce tangible items. Requirements of this 
nature are in the following categories: 

A. Professional Consulting *-This is when the advice of experts 
in various fields relating to Museum displays. Planetarium 
shows, etc. is required. 

B . Professional Services *-This includes people hired to do a 
specific job because of their talent or particular ability. 
Included under this category would be actors for voice 
recordings, script writers, composers for original planet- 
arium shows, photographers for special effects, etc. 

C. Custom Manuf acture -This covers occasions when displays, 

models, sound tracks, projectors, posters, and other tangible 
items are built to specifications laid down by Museum staff. 

*Payment on a professional fee basis . 

The Director of Museums cannot negotiate and contract for the 
services of consultants, professionals or journeymen on a professional 
fee basis, without prior approval of Council. Also where tangible 
items are needed, it is required that specifications be prepared in 
sufficient detail for competitive bids to be called, it then becomes 
the responsibility of the Purchasing Agent to prepare a bid call and 
negotiate a contract in accordance with the specifications supplied 
by the Museums Department . 

However, in the construction of Museum displays and production of 
Planetarium shows it is not practical, or in some cases not possible, 
for the Museums staff to prepare specifications of professional ser- 
vices or tangible items required, upon which bids can be called. In 
such cases, it is necessary to retain the services of qualified pro- 
fessionals and/or journeymen who can, in collaboration with the Museums 
staff, produce or acquire the tangible items which are necessary to 
prepare such "Custom Productions". As a matter of expediency in these 
cases, we consider that the Director of Museums should be allowed some 
latitude in negotiation with and the selection of professionals and/or 
suppliers . 

A matter of concern when any such relaxation of policy is proposed 
is naturally the control of expenditures and the availability of funds 
for proposed expenditures. The proposals in these regards are that 
the Museum Director may only negotiate directly for goods and services 
when funds are currently budgeted and are available, further control to 
be exercised by setting limits of expenditures allowed at the discretion 
of the Museum Director without receiving prior approval. It is also 

cont/d . . , 
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Clause #1 continued: 

understood that normal City procedures with respect to Union status, 
low bid, meeting specifications, and local preference are to be 
followed whenever applicable. " 


RECOMMENDATION 


The following Museums Department Purchasing Policy be adopted, 
and included in the Administrative Manual of the City. 

POLICY 

The Museum Department shall, in accordance with Council's 
policies on Purchasing Practices, make all requests for equipment 
supplies and services through the City Purchasing Agent, and whenever 
practicable, prepare specifications for custom productions in 
sufficient detail to enable the City Purchasing Agent to call for 
competitive bids . 

Exceptions :- 

A. When goods and services to the value of $500.00 are required 
in relation to a "custom production" and when it is not 
practicable for the Museums staff to prepare specifications 
for those goods and services required, in advance of such 
productions, and provided funds are available, the Director 
of Museums may negotiate and contract for goods and services 
up to a value of $500.00 for any one production. 

B. When goods and services are required in relation to a "custom 
production" the value of which exceeds $500.00 but is less 
than $2,000.00 for any one production, and when it is not 
practicable to prepare bid specifications because the nature 
of the production requires that it be produced by a contractor 
in collaboration with the Museums Staff, the Museum Director 
may negotiate for these goods and services and may contract 
with the successful bidder after having reported the results 
of negotiations and the availability of funds to, and having 
received the prior approval of, the Board of Administration. 

INFORMATION 

2 . Third Party Assessment Appeals 

The Assessment Commissioner reports: 

"The following is extracted from a report of the Standing 
Committee of Council on General Purposes which was adopted by 
Council on November 18, 1969. 

'Recommends that in all future cases of assessment 
appeals by persons other than the owners of the property 
involved the Assessment Commissioner shall notify the 
Board of Administration immediately such appeals are filed, 
whereupon the Board of Administration shall bring the 
matter to the attention of Council.' 

Third party appeals in connection with 1971 assessments have 
now been filed with the Assessment Appeal Beard, the details of 
the properties involved being as follows: 

cont/d . . . 
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Clause #2 continued: 

Appeal filed by Mr . D.M. Manning that the land assessments 
of the properties assessed in the name of Harbour Park Develop- 
ments Ltd. and Marwest Hotel Company Ltd. are too low. The 
Harbour Park Developnaents Ltd. properties are the N.H.B. Leases 
described as V 1543 (4) and those of the Marwest Hotel Company 
Ltd. are the properties occupied by the Bayshore Hotel and 
parking area. Mr. Manning has entered a similar appeal in connec- 
tion with Gilford St. end which is assessed in the name of the 
City of Vancouver. 

Appeals have been filed by Pacific Centre Limited and the 
Fairview Corporation (B.C.) Limited in connection with Blk. 42 
of D.L. 541 (block bounded by Georgia St., Howe St., Dunsmuir St. 
and Granville St.) and the volumetric parcels situated under 
Robson St., Howe St. and Georgia St.. These properties are 
assessed in the name of the City of Vancouver. The appeal is on 
the grounds that the assessed values are in excess of actual 
value and are inequitable with the assessed values of comparable 
properties . " 

YOUR BOARD submits the foregoing report for Council's INFORMATION. 


**** 


FpR ADOPTION SEE PAGE(S) ^SJ... 


34d 


BOARD OF ADMINISTRATION 
PERSONNEL MATTERS 
SUPPLEMENTARY REPORT March 26, 1971 


RECOMMENDATION 

1. Interview Expenses for Dr. Gordon L. Milton: 
Applicant for Medical Health Officer II, 
City Health Department 


The Director of Personnel Services reports as follows: 

"The Health Department has at the present time a vacancy 
for an Assistant Medical Health Officer at Health Unit 
No . 3 . In addition to the normal functions involved in 
the provision of services from a health unit, the 
position also entails responsibility for planning and 
directing a city-wide geriatrics programme for the 
Health Department. One of the applicants for this 
vacancy (Dr. G.L. Milton) appears to be eminently 
qualified and I would like an opportunity to assess 
him personally as to his suitability. Dr. Milton is 
currently Chief of Service Geriatrics at Douglas Hospital 
in Montreal and has expressed continuing interest in the 
City's geriatrics programme. 

Due to the importance of filling this position with a 
well- qual if i ed person, I recommend that authority be 
granted to invite Dr. Milton to Vancouver for a personal 
interview . 

The total cost of bringing Dr. Milton to Vancouver for 
one day would be approximately $350.00. The Comptroller 
of Accounts advises that funds would be available from 
Appropriation 7090/959 - 'General - Government - 
Miscellaneous ' , " 

Your Board RECOMMENDS that the foregoing recommendation 
of the Director of Personnel Services be adopted. 


FOR ADOPTION SEE PAGE{S) ^^.o ^i:. 
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BOARD OF ADMINISTRATION 

PROPERTY MATTERS 
MARCH 26, 1971 

RECOMMENDATIONS 

1. Acquisition for replotting - S.E. Sector 

Lot G in the North Part of Block 8, D.L.330, 
3192 S.E. Marine Drive 


The Supervisor of Property and Insurance reports as follows: 

"Reference is made to Item 1 , Works and Utility 
Matters, May 9, 1969, confirmed by Council May 13, 
1969, authorizing the Supervisor of Property and 
Insurance to proceed with the acquisition of 
privately-owned lands required for the realignment 
of S.E. Marine Drive from Kerr Street to Boundary 
Road. It is intended to create new residential 
sites North of the new alignment and new industrial 
sites South of the new alignment. The whole of the 
above property is required both for highway and 
replotting purposes. 

These premises comprise a large parcel, 1 31 ' x 515', 
having an area of approximately 1.55 acres, improved 
with a one-storey frame dwelling erected in 1926. 
The northerly 375' of the site is zoned RT-2, Two 
Family Dwelling District and the southerly 1 i+O ' is 
zoned M-1 , Industrial District. Said dwelling with 
a main floor area of 775 sq. ft. contains l\. rooms 
on the main floor and 2 rooms in the basement, has 
6 plumbing fixtures, a patent shingle roof, asbestos 
shakes on the exterior w6.11s, a concrete foundation 
and heated by two oil-burning heaters. This building 
is in average condition for age and type. As this 
dwelling is located at the extreme N.E. corner of the 
property and occupies part of the required widening 
strip, demolition will be necessary to enable the 
new road to be developed. These premises are occupied 
by the owners. 

The owners of this property are represented by legal 
counsel. Negotiations are stalemated insofar as it 
has not been possible to confirm an appointment with 
the owners' solicitor to discuss this matter. 
Following consultation with the City Solicitor, he 
has requested that the Supervisor of Property and 
Insurance seek authority to expropriate this property, 
it being noted that said expropriation will not 
preclude negotiations towards a final settlement. 

RECOMMENDED that the Corporation Counsel be authorized 

to expropriate the above property in accordance with 

the resolution for that purpose submitted under 'Motions'." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of 
Property and Insurance be adopted. 

2. Offer to Exchange - J.S. & A. Elkin 

The Supervisor of Property and Insurance reports as follows: 

"By letter dated January 25, 1971, the owners of Lot 12 
Am., Sub B, Block i^., D.L. 200, known as 1391 East 
61st Avenue, have offered to exchange this property for 
City-owned Lot 8, Block IO8, D.L. 301, known as I366 East 
15th Avenue. Said City-owned property was purchased from 
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Item 2 Cont'd . 

these parties pursuant to Resolution of Council of 
April 18, 1961 for the sum of $15,000.00 as of 
May 31 J 1961, and has been held under lease by these 
parties since June 1,. 1 96I . This property was acquired 
in connection with the widening and improvement of 
Knight Street from 12th to 26th Avenues. 

The City-owned property comprises a single lot, l\.2.S' 
X 77.8' in size, improved with a one-storey frame 
building erected in 1910, combining a grocery store 
as its primary use, with a [|. room self-contained suite 
at the rear. As this property is zoned RT-2, Two 
Family Dwelling District, such use is non-conforming. 

At the time of acquisition, the East J ft . of the 
property was required for road purposes. However, the 
building encroached onto the widening strip necessitating 
the removal of a portion thereof and restoration of the 
East wall if the building was to remain. 

Following reference to the Zoning Board of Appeal on 
May 18, 1961, the building was altered and a lease drawn 
for a term of 5 years from June 1, 1 961 . As a result 
of successive appeals, the Elkins have remained in 
continuous possession of these premises. 

The property at 1391 East 61st Avenue, owned by the 
Elkins' comprises a one-storey non-basement frame 
dwelling with a floor area of 737 sq. ft., erected in 
191+4 on a site, 59' x 1 20 ' in size, zoned RS-1 , One 
Family Dwelling District. This dwelling contains l\. 
rooms and utility, 5 plumbing fixtures, has a concrete 
foundation, stucco on the exterior walls, a patent roof 
and is heated by an automatic gas furnace. There is a 
one-car garage at the rear. These buildings are in 
average condition for age and type. Said property is 
occupied by a tenant at $125.00 per month. 

There is no civic need for this property and it is 
considered that it would be of no advantage to the 
City to acquire this property. The owners are at 
liberty to sell their property on the open market. 

Insofar as 1366 East 15th is a non-conforming use and 
is required to be demolished when such use is discontinued, 
in keeping with original guarantees given to the Board of 
Appeal when the property was acquired in 1 961 , it is 
suggested that 1 366 East 1 5th should remain in the owner- 
ship of the City. 

RECOMMENDED that the foregoing offer to exchange be not 
accepted . " 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor 
of Property and Insurance be adopted. 


continued . . /3 
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CONSIDERATION 

3- Lease of Haro Park 

Lots 23 to 26, Blk. 32, D.L. 185, 
Known as 1231 Haro Street 

The Supervisor of Property and Insurance reports as follows: 

"The above park site has been held under lease by the 
Grown, as represented by the Honourable Minis ter of 
Public Works of Canada, since June 1, 1 9I4.B - This 
property is improved with a three-storey frame office 
building constructed In 1 9ij.6 to meet an emergency 
situation and is occupied by the Department of 
Veterans' Affairs. These lands are zoned RS-1 , One 
Family Dwelling District, and the building thereon 
constitutes a non-conforming use. 

Following consideration of the proposed sale of this 
property to the Crown, City Council on January 13) 1970 
passed the following resolution: 

'That His Worship the Mayor be requested to 
forward a letter to the appropriate Federal 
officials to advise the City Council is not 
prepared to sell the Haro Park site to the 
Government on the basis of indefinite 
maintenance of the existing building thereon; 

FURTHER THAT there are two courses open to 
the Federal Government: 

(a) the prevailing lease revert to the 
City on May 3I , 1970, and the Federal 
Government lease alternate premises; or 

(b ) the Federal Government enter into a 
one-year only lease extension on the 
understanding the lease will not be 
extended beyond this one year period 
but rather the property, cleared, 
then will be placed on the open market 
and sold to the highest bidder. ' 

Subsequently a new lease was entered into for a period 
of one year terminating May 3I > 1971* 

The following communication has been received from 
W. Koropatnick, Regional Director of the Department of 
Public Works, requesting a further extension of this 
lease : 

'The City of Vancouver advised the. Minister of 
Public Works in January, 1970, that they were 
prepared to enter into a further extension of 
the current lease of the above land for one year. 
This would require the Department of Public Works 
to be relocate existing Government Offices and 
demolish the building by May 31 , 1 971 . 

Recently, the Minister of Public Works announced 
the intention of the Federal Government to provide 
a structure on Block 56 in the City of Vancouver, 
within a two year period after the acquisition of 
the property. In evidence of this announcement, 
the Federal Government has initiated expropriation 
procedures of Block 56, under the new Expropriation 
Act of the Government of Canada. 


continued . . . 
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In view of this new development, we would 
request consideration by the City of Vancouver 
to allow the Federal Government to remain on 
the Haro Street site for the construction 
period. Should the City agree, the Federal 
Government could avoid costly temporary 
relocation of the present occupant and the 
disruption of that Department. 

The Department of Public Works feels that the 
Federal Treasury Board would be responsive to 
either of the following alternatives concerning 
the Haro Street site: 

a) Continuation of the existing arrangement 
at a renegotiated rental rate reflecting 
the current value of a ground lease, or 

b) Sale of the site to the Government of 
Canada for the current market value, as 
established by appraisers acceptable to 
the City of Vancouver, including the 
proviso that the Federal Government would 
demolish the existing buildings or make 

it a condition of resale when the Government 
vacates the buildings. 

Under these circumstances, the desires of the 
Council of the City ^ Vancouver for a new 
Federal Building will /met and the Department 
of Public Works could save the cost of temporary 
relocation of the occupants. 

I would appreciate your consideration of the 
proposal. ' 

Subsequent conversation with Mr. Koropatnick discloses 
that in the event the Crown was to purchase this 
property from the City, the site would be re-sold at 
some future date when new premises become available. 

It is noted that Council on February 23, 1971 approved 
a report of Board of Administration regarding the 
proposed erection of a new Federal Government Office 
Building in Block 56, D.L. wherein it was 

recommended that this report be received as a progress 
report for information and the Director of Planning 
and other officials be instructed to continue discus- 
sions with federal officials and report back as 
specific information is available. Other possibilities 
to be investigated are: 

(a) disposition program in respect of the 
Federal Customs Building, Post Office and 
other Federal buildings. 

(b) Federal financial grants toward provision 
of access (which could include for road, 
transit, parking re the proposed new 
Federal Building. ) 

It is noted also that City Coiancil on October 29th, 
1 968 endorsed a resolution of the Board of the Parks 
and Public Recreation wherein they requested in part 
with respect to the proposed West End Community Centre 
and Senior Citizens' Housing Site (portion Block 57» 
D.L. 185) that 'the purchase cost be recaptured by 
the City by sale of Haro Park and by the sale of air 
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space over the proposed centre for the 
construction of two high-rise Senior Citizen 
public housing apartment towers.' Should the 
lease of Haro Park be extended it may be necessary 
to finance the acquisition of lands in Block 57> 
D.L. 1 85 from the Land Purchase Fund until Haro 
Park is sold. 

FOR COUNCIL CONSIDERATION 

(a) In view of Council's previous action of 
January 1 3j 1970, this matter is referred 
to Council for consideration. 

If it is Council's decision to dispose of the 
site to the Government of Canada at this time 
then it is suggested that sale be subject to the 
following conditions; 

(b ) (i) The Supervisor of Property and Insurance be 

instructed to negotiate the sale of Haro 
Park to the Government of Canada at a price 
to be substantiated by independent appraisal, 
for report back; 

(ii) As a condition of sale, the purchaser to 
guarantee demolition of the existing 
building when new premises in Block ^6, 
D.L. 5^1 are completed 

OR 

If it is Council's decision to retain Haro Park for 
sale when vacated by the Federal Government then it 
is suggested the lease be subject to the following: 

(c ) (i) The lease be extended at an economic rental 

based on current market value; 

(ii) The lessee to demolish the existing building 
upon termination of tenancy or agree to pay 
the City the cost of such demolition when 
vacating, and further that 

(d) Council authorize temporary financing out of 
the Land Purchase Fund as aforesaid for the 
acquisition of the West End Community Centre 
Site (Block 57, D.L. 1 85 ) . " 

Your Boairi submits the foregoing report to Council for 
CONSIDERATION. 


FOR ADOPTION SEE PAGE(S) ^l±:...lS ^ 


CITY OF VANCOUVER 

REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, April 6, 1971, in the Council Chamber, at 
approximately 9:30 A.M. 

PRESENT : His Worship the Deputy Mayor (Alderman Phillips) 
Aldermen Adams, Bird, Broome, Calder, 
Hardwick, Rankin, Sweeney 
and Wilson 

ABSENT: His Worship the Mayor (Leave of Absence) 
Alderman Linnell (Leave of Absence) 

CLERK TO THE COUNCIL : R. Thompson 

PRAYER The proceedings in the Council Chamber were opened with 

prayer, offered by the Rev. Dr. George Turpin, Civic 
Chaplain . 

ACKNOWLEDGMENT His Worship the Deputy Mayor acknowledged the 

presence in the Council Chamber of students 
from a Social Science class from Eric Hamber 
School, under the direction of Mrs. Canon. 

VANCOUVER'S BIRTHDAY 

His Worship the Deputy Mayor advised Council that today is 
the birthday of the City of Vancouver, April 6, 1886, and in 
recognition there would be a reception at the recess period. 


ADOPTION OF MINUTES 

MOVED by Aid. Broome, 
SECONDED by Aid. Sweeney, 

THAT the Minutes of the Regular Council Meeting (including 
'In Camera'), dated March 30, 1971, be adopted. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Broome, 
SECONDED by Aid. Adams, 

THAT this Council resolve itself into Committee of the Whole, 
His Worship the Deputy Mayor in the Chair. 

- CARRIED 

REPORT REFERENCE AND BOARD OF ADMINISTRATION 

AND OTHER REPORTS 


A. West End Community Centre/ 

Senior Citizens' Housing Project 

The Board of Administration, under date of March 15, 1971, 
submitted a report with regard to the West End Community Centre/ 
Senior Citizens' Housing Project setting out historical detail 
and information respecting three schemes prepared by the Architects. 
Comment is made regarding the proposed closure of Bidwell Street, 
required should Scheme 3 be chosen. From a traffic standpoint 
the City Engineer feels it is preferable to keep Bidwell Street 
open. 

The Steering Committee has unanimously recommended Scheme 3 
for Council approval. 
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REPORT REFERENCE AND BOARD OF ADMINISTRATION AND 
OTHER REPORTS (cont'd) 


West End Community Centre/ 

Senior Citizens' Housing Project (cont'd) 

The recommendations in the Board of Administration report are 
as follows: 

"that: 

1. Council approve Scheme 3, involving the closure of 
Bidwell Street and authorize the consultant architects 
to proceed with preliminary design drawings and cost 
estimates on that basis. 

2. Council authorize the Supervisor of Property & Insurance 
to acquire the balance of private properties within the 
site area. The funds for the Community Centre portion of 
the land cost be advanced from West End Centre advanced 
finance fund until such time as Haro Park lands are 
disposed of. 

3. The B.C. Housing Management Commission be requested to 
give priority to eligible individuals or families dis- 
placed from the site. 

4. Council authorize the Director of Finance to make availabl 
project funds for soils investigation up to a sum of 
$5,000 when requested by the Steering Committee." 

A report explanation was given by the Director of Planning 
and Civic Development and a representative of the firm of 
Architects, Thompson, Berwick, Pratt & Partners. 

MOVED by Aid. Broome, 

THAT the foregoing recommendations of the Board of Adminis- 
tration be approved. 

- CARRIED 

UNFINISHED BUSINESS 

1. Rental Increases: 
Tenants 


On March 30th the Council tabled the following motion for 
consideration at this time: 

MOVED by Aid. Rankin, 

THAT WHEREAS a great number of rent increases are occurring 

in the City of Vancouver; 

AND WHEREAS the City of Vancouver has a Rental Accommodation 
Grievance Board set up under the Rental Accommodation Grievance 
Board By-law; 

AND WHEREAS it would be to the benefit of the citizens of 
Vancouver for arbitration to take place on rental increases; 

THEREFORE BE IT RESOLVED THAT Regulation No. 15 be enacted 
as follows: • ' ' 

'Whenever a landlord gives proper notice to a tenant to 
increase the rent or rental condition, a tenant, or... a 
representative of tenants, may request the Board in-writing 
to verify if there is a valid reason for the increase and 
to make recommendations to the parties as to what, if any, 
increase is a justifiable one. 


cont 'd 
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UNFINISHED BUSINESS (cont'd) 

Rental Increases: 
Tenants (cont'd) 

If either party is dissatisfied with the reconnendations 
then a formal public hearing of the Board shall be convened 
to hear representations by both sides. 

Following the hearing the report of the Board shall be 
published by Vancouver City Council.* 

(This is an adaptation of the Ontario Law Reform 
Commission's Reconnendations within the present 
structure of the Grievance Board ) 

, - LOST 

In considering the foregoing motion, Alderman Rankin submitted 
an information sheet respecting annual apartment operating costs 
as well as other matters. 

After consideration a recorded vote was requested. The motion 
was put and the record, therefore, is as follows: 

FOR THE MOTION AGAINST THE MOTION 

Aldeman Rankin Alderman Bird 

Alderman Calder 
Alderman Sweeney 
Aldernan Wilson 
Deputy Mayor Phillips 
Alderman Hardwick 
Alderman Broome 
Alderman Adams 

(The motion was declared lost) 


2. Second Crossing of First Narrows: 
Tunnel 


On March 30th, the Council agreed that the following motions 
be considered at this time: 

MOVED by Aid. Broome, 

THAT, if a second crossing of the First Narrows is to be built, 
the Vancouver City Council expresses the preference for a tunnel 
rather than a bridge. 

- CARRIED 

MOVED by Aid. Hardwick, 

THAT this whole matter be tabled until further discussions 
are held with the Provincial Government and until the Council has 
more information respecting costs of the East/West Connector. 

- LOST 

After discussion, the motion of Alderman Hardwick to table was 
put and lost. 

A recorded vote was requested on the motion of Aldeman 
Broome. The motion was put and the record, therefore, is as 
follows: 


cont 'd 
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UNFINISHED BUSINESS (cont'd) 

Second Crossing of First Narrows: 
Tunnel (cont'd) 


FOR THE MOTION 

Alderman Adams 
Alderman Broome 
Alderman Bird 
Alderman Wilson 
Deputy Mayor Phillips 
Alderman Sweeney 


AGAINST THE MOTION 

Alderman Rankin 
Alderman Hardwick 
Alderman Calder 


(The motion was declared carried) 


The Council (in Committee) recessed at approximately 11:00 A.M 
and reconvened in the Council Chamber at 11:25 A.M. with the same 
members present with the exception of Alderman Rankin. 


UNFINISHED BUSINESS (cont'd ) 

3. Beautif ication Project: 

Hastings Street - Cambie to Carrall Streets 

On March 23rd the Council deferred Clause 3 of the report of 
the Board of Administration (Building and Planning matters) , dated 
March 19th, respecting a beautif ication project - Hastings Street, 
Cambie to Carrall Streets. The deferment was to obtain a report 
from the Board of Administration in the matter of the design 
consultants' qualifications, financial arrangements with the firm 
and the desire at this time of the merchants to proceed. An 
information report from the Board of Administration, dated 
April 1, 1971, dealt with these points. 

MOVED by Aid. Bird, 

THAT Clause 3 of the report of the Board of Administration 
(Building and Planning matters), dated March 19th, be adopted. 

- CARRIED 

4. Cost Sharing Policy: 

Special Light Standard Projects 

On March 30th the Council deferred clause 8 of the report 
of the Board of Administration (Works and Utility matters), dated 
March 26, 1971, regarding Cost Sharing Policy: Special Light 
Standard Projects, for a more detailed report. The Board of 
Administration, under date of March 31, 1971, reported further 
submitting for Council consideratior\ adoption of either of the 
following cost sharing policies: 

1. the City shall contribute a sum equal to the City's 
share of the construction costs, as though a Light 
Standard Project were installed, and shall pay all 
operating costs; 

2. the Owners shall pay all construction costs and the 
City shall pay all the operating costs. 

MOVED by Aid. Broome, 

THAT the City shall continue to contribute a sum equal to 
the City's share of the construction costs, as though a Light 
Standard Project were installed, and shall pay all operating 
costs . 

- CARRIED 
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UNFINISHED BUSINESS (cont'd) 

5. Local Improvements by Petition: 
Steps One and Two (4 streets) 

MOVED by Aid, Adams, 

THAT Clause 9 of the report of the Board of Administration 
(Works and Utility matters), dated March 26, 1971, be adopted, 

- CARRIED 

DELEGATION MATTERS 

It was agreed to defer consideration of the following 
matters pending the hearing of delegations later this day: 

(a) Retention of Vehicular Driveway 

7250 Oak Street (Salvation Army) 

(b) Tenders: Lease and Operation of 
Cafeterias, City Hall and East Wing 

(c) Massage and Physiotherapy School: 
6604 Victoria Drive (Mr, Haggstrom) 


6. Offer to Exchange: 
J.S ■ and A. Elkin 

On March 30th, the Council deferred for one week Clause 2 
of the report of the Board of Administration (Property matters) , 
dated March 26, 1971, in respect of exchange of property for 
certain City-owned property. At that time the Board of Adminis- 
tration was requested to report further after receiving details 
of a letter furnished by Mr, and Mrs. Elkin, The Board of 
Administration, under date of April 5, 1971, reported as instructed 
pointing out that, in a letter dated January 25th, the Elkins 
proposed that if the exchange is not acceptable the Council give 
a 15 year lease of the City property. In dealing with this aspect 
the Supervisor of Property and Insurance concludes with the view 
that the request for a lease would not be considered. 

After due consideration it was, 

MOVED by Aid, Broome, 

THAT Clause 2 of the report of the Board of Administration 
(Property matters), dated March 26, 1971, recommending the offer 
to exchange be not accepted, be adopted and the lease proposal 
also be not approved, 

- CARRIED 

COMMUNICATIONS OR PETITIONS 

1, Permission to include 'Vancouver' in Name: 
Ballet Horizons 


MOVED by Aid, Bird, 

THAT, pursuant to request received, permission be granted 
for use of only the word 'Vancouver' in the name chosen by the 
company. Ballet Horizons, but approval not be given to the use 
of the words 'Vancouver City' or 'City of Vancouver', 


- CARRIED 
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COMMUNICATIONS OR PETITIONS (cont'd ) 

2. Trip to Japan: Alderman Calder 
(Yokohama) 


His Worship the Mayor submitted a letter dated April 1, 1971, 
reading as follows: 

"I have received communications from the Tourist Bureau and 
S.S.T. International in connection with the above matter. 

I would recommend to Council that Alderman Calder be asked 
to attend at Yokohama which is Vancouver's sister city and 
officially represent the City of Vancouver, As you are no 
doubt aware the Japanese are very jealous of the association 
between Yokohama and Vancouver and I feel that under the 
circumstance we would offend Yokohama if Alderman Calder 
officially represented Vancouver in other cities throughout 
Japan . 

I would further recommend that an appropriate gift be given 
to the City of Yokohama to acknowledge Alderman Calder 's 
visit. I would feel that a suitable gift should be obtained 
for approximately $100.00. 

This of course will not prevent Alderman Calder from doing 
the full tour of Japan but I feel Council should make it 
clear that he is visiting Yokohama only as the official 
delegation from Vancouver and a good will visit to the other 
cities . " 

MOVED by Aid. Wilson, 

THAT the recommendation of His Worship the Mayor contained 
in the foregoing communication be approved, on the understanding 
the only cost to the City will be in respect of the gift to 
Yokohama . 

- CARRIED 

3 . Second Crossing of First Narrows 

MOVED by Aid. Sweeney, 

THAT the communication from the District of West Vancouver 
expressing preference that the second crossing of the First 
Narrows be a tunnel, be received for information. 

- CARRIED 

4. Municipal Finance Authority: 
Budget 


Alderman Broome reported as follows: 

"I would like to advise Council that at a meeting of the 
Municipal Finance Authority of British Columbia held on 
Friday March 19, 1971, in Victoria, the Annual Operating 
Budget was adopted on the basis of a 1/100 Mill levy for 
the year 1971. This is in contrast to the 1970 levy of 
1/50 Mill, and represents a reduction of about $25,000 
as far as the City of Vancouver is concerned. 

A copy of the minutes of the meeting are on file with the 
City Clerk in case any member of Council wishes to see 
them. " 

MOVED by Aid. Calder, 

THAT the information furnished by Alderman Broome, respecting 
Budget re the Municipal Finance Authority, be received. 


- CARRIED 
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COMMUNICATIONS OR PETITIONS (cont'd) 

5. Delegation Request: Dr. P,H. Stirling 
Centennial Archives Project and Building #14 

A request was received from Dr. P. H. Stirling, on behalf 
of the B.C. Science and Technology Museum Association, that he 
be permitted, together with Mr. Ian Newby, to appear before 
Council in connection with the Centennial Museum extension and 
Archives . 

MOVED by Aid. Sweeney, 

THAT this proposed delegation not be heard but forwarded a 
copy of the Board of Administration report (Harbours and Parks 
matters), dated April 2, 1971, regarding Building #14. 

- CARRIED 

6. Fairview Slopes: 
Proposed Rezoning By-law 

MOVED by Aid. Wilson, 

THAT, pursuant to recommendation of His Worship the Deputy 
Mayor, the draft rezoning by-law regarding the proposed new 
District Schedule regarding the Fairview Slopes area be con- 
sidered at a meeting of the Standing Committee on Planning and 
Development rather than, as instructed on March 25, 1971, at 
a regular meeting of Council. 

- CARRIED UNANIMOUSLY 


The Council (in Committee) recessed at approximately 12:00 
noon, to reconvene in open session in the Council Chamber at 
2:00 p.m. 

The Council (in Committee) recovened in the Council Chamber 
at approximately 2:00 P.M., His Worship the Deputy Mayor in the 
Chair, and the following members present: 

PRESENT: His Worship the Deputy Mayor (Alderman Phillips) 
Aldermen Adams, Bird, Broome, Calder, 

Hardwick, Rankin, Sweeney and Wilson 

ABSENT: His Worship the Mayor (Leave of Absence) 
Alderman Linnell (Leave of Absence) 


DELEGATIONS AND UNFINISHED BUSINESS 

7. Retention of Vehicular Driveway 
7250 Oak Street (Salvation Army) 

The Board of Administration, under date of March 12, 1971, 
submitted a report of the Director of Planning and Civic Development 
respecting a development permit application of the Salvation Army 
for a driveway from 57th Avenue to the Maywood Home. The driveway 
and boulevard crossing have already been completed and blacktopped and 
the history in respect of the installation is set out in the report. 

Delegations were received, one being the Salvation Army in 
support of the application and the other on behalf of certain 
residents in opposition, the latter having filed a brief under 
date of April 6, 1971. 


cont 'd . . , . 
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DELEGATIONS AND UNFINISHED BUSINESS (cont'd) 


Retention of Vehicular Driveway 

7250 Oak Street (Salvation Army) cont'd . 

MOVED by Aid. Adams, 

THAT the Technical Planning Board be advised that the develop- 
ment permit is not acceptable to the Council; 

FURTHER THAT the boulevard area be restored to its original 
condition. 

(separated) 

The Presiding Officer separated the motion and therefore 
action was taken as follows: 

MOVED by Aid. Adams, 

THAT the Technical Planning Board be advised that the develop- 
ment permit is not acceptable to the Council. 

- LOST 

This motion having lost, the second part of Alderman Adams' motion 
was not put. 

(No further action was taken) 


8. Tenders: Lease and Operation of 

Cafeterias (City Hall and East Wing) 

The Board of Administration, under date of March 19, 1971, 
submitted a report of the Purchasing Agent and the Supervisor of 
Property and Insurance on tenders received for the operation of 
the City Hall cafeteria and the East Wing staff lunchroom. It is 
reported a selection committee was appointed to review the tenders 
interview the tenderers, examine the premises presently being 
operated by such parties, and sample food being provided. A 
representative of the Municipal and Regional Employees' Union was 
on this committee. 

The City officials of the Committee are of the opinion that 
the only acceptable proposal was received from the Canadian National 
Institute for the Blind (Caterplan Services) and recommended a 
contract be awarded accordingly. 

A representative of the Union appeared and filed a brief 
objecting to the acceptance of this tender as union staff will 
not be employed. A representative of the C.N.I.B. advised the 
Council, however, that it is intended to pay the same rates of 
pay as will result from union negotiations now being carried on 
in another operation. 

MOVED by Aid. Broome, 

THAT the tender of the Canadian National Institute for the 
Blind (Caterplan Services) for the lease and operation of the 
City Hall cafeteria and East Wing staff lunchroom be accepted, 
subject to contract satisfactory to the Corporation Counsel. 

- CARRIED 


MOVED by Aid. Wilson, in amendment, 

THAT the following words be added to the motion of Alderman 
Broome , 

'subject to the Caterplan Services signing a collective 
agreement with any acceptable employees ' union) 

(Out of Order) 

(The amendment of Alderman Wilson was ruled out of order by the 
Presiding Officer after being advised of present applicable 
legislation) 

(The motion of Alderman Broome was put and carried) . 
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DELEGATIONS AND UNFINISHED BUSINESS (cont'd ) 

9. Massage and Physiotherapy School: 
6604 Victoria Drive (Mr. Haggstrom) 

The Council considered a report of the Board of Administration 
dated March 15, 1971, in respect of a development permit appli- 
cation of Mr. H. Haggstrom to operate a massage and physiotherapy 
school at 6604 Victoria Drive. The history of the matter is set 
out in the Director of Planning and Civic Development's report 
furnished by the Board of Administration in which it is stated 
an application has been received from Mr. Haggstrom for the 
rezoning of the property to a commercial zone to permit this 
particular use. It is stated the development permit application 
has been denied and the rezoning application could not be supported. 

Mr. Haggstrom appeared before the Council and his represent- 
ations were set out in a communication dated March 11, 1971. 

It was suggested Mr. Haggstrom should reconsider the whole 
matter, possibly on the basis of withdrawing the rezoning appli- 
cation and consider making an application to the Board of Variance 
for use of the existing building as requested, for a limited 
period. The Zoning Planner was requested to convey these 
suggestions to Mr. Haggstrom. 

MOVED by Aid. Calder, 

THAT the information on this subject be received. 

- CARRIED 

COMMUNICATIONS OR PETITIONS (cont'd) 

7. Meeting with Mr. Grant Deachman, M.P. 
re Jericho 


His Worship the Deputy Mayor advised orally that a meeting 
has been arranged between members of the Council and Mr. Grant 
Deachman, M.P., for an informal discussion of matters relating 
to Jericho Department of National Defence lands, the meeting to 
be held on Tuesday, April 13, 1971, at 2:00 P.M. in the #1 
Committee Room. Representatives of the Park Board have been 
invited as well. 

Alderman Broome referred to a letter dated March 18, 
1971, from the Minister of National Defence, addressed to the 
Secretary of the Northwest Point Grey Homeowners' Association 
with particular reference to the 38 acre parcel of land in 
question for additional park purposes. It was agreed a copy 
would be furnished to each member of the Council . 


BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

B . General Report, April 2, 1971 

Works and Utility Matters 
MOVED by Aid. Broome, 

THAT, in respect of the report of the Board of Administration 

(Works and Utility matters), dated April 2, 1971, Clauses 1 to 7 
inclusive be adopted and Clause 8 received for information. 

- CARRIED 

Social Service and Health Matters 

Condition of Yard and Barking Dogs: 
587 West 19th Avenue 


It was agreed to defer consideration of this report pending 
the hearing of a delegation as requested. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
Harbours and Parks Matters 
Vanier Park: 

Demolition of Building 14 

The Board of Administration, under date of April 2, 1971, 
reported on a resolution of the Park Board that the Council 
demolish the old storage building No. 14 (near the Centennial 
Museum) when the new Archives building is finished and that the 
site be turned over to the Park Board. 

It is advised in the report of the Director of Planning and 
Civic Development, submitted by the Board of Administration, that: 

"Until the new Archives and Centennial Museum extension 
is completed, until that part of the collection to be 
housed in the new building is moved and until the Museum 
Board has made arrangements for the disposal of the 
balance. Building 14 cannot be demolished. The new 
building is scheduled for completion early in 1972." 

MOVED by Aid. Sweeney, 

THAT this report be tabled for consideration in twelve months 

time . 

(not put) 

MOVED by Aid. Broome, 

THAT the report of the Board of Administration (Harbours and 
Parks matters), dated April 2, 1971, be received and a copy 
furnished to the Park Board. 

- CARRIED 

Building and Planning Matters 

Rezoning Application - Southwest corner 
of 48th Avenue and Oak Street (Clause 3) 

Rezoning Applications - Northwest corner 
Balsam and West Broadway (Clause 4) 


It was agreed to defer clauses 3 and 4 of the report of the 
Board of Administration (Building and Planning matters) , dated 
April 2, 1971, pending the hearing of delegations as requested. 

Apartment Building Development 
1000 Cypress Street (Clause 8) 

The Board of Administration advised of a development permit 
application to construct an 8-dwelling unit apartment building on 
a site on the E/S of Cypress Street between McNicoll and Ogden 
Avenues. An historical report is furnished by the Director of 
Planning and Civic Development and contained in the Board of 
Administration report. Advice is given respecting support for 
the proposal and objections received. It is noted the Design Panel 
has given favourable advice and the Technical Planning Board is 
prepared to approve development permit application No. 54697; 
however, the Technical Planning Board requests the City Council 
be advised of the application. 

MOVED by Aid. Calder, 

THAT the Technical Planning Board be advised the City Council 
has no objection to this application being approved. 

- CARRIED 


(Alderman Sweeney is recorded against the motion) 
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During consideration of the immediately foregoing item, the 
Council observed a short recess. 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Balance of Building and Planning Matters 

MOVED by Aid. Broome, 

THAT, in respect of the report of the Board of Administration 
(Building and Planning matters), dated April 2, 1971, Clauses 
1, 2, 5 and 6 be adopted and Clause 7 received for information. 

- CARRIED 

Britannia Community Services Centre 

The Deputy Mayor advised he had made arrangements for the 
Council to meet with the Minister of Municipal Affairs on May 13th 
to discuss the matter of the Britannia Community Services project. 
The Deputy Mayor felt, however, there should be a meeting of the 
Standing Committee on Planning and Development to consider the 
matter beforehand. 

Alderman Bird agreed that a meeting of his Standing Committee 
would be held prior to May 13th for the purpose. 


Fire and Traffic Matters 

Offer: Firemen's Work Coats (Clause 1 ) 

The Purchasing Agent reported on offers received for the 
supply of Firemen's and Fire Chiefs' work coats. Two bids were 
noted as follows: 

(a) Scythes & Co . - made by non-union labour 

in Toronto, Ontario $3,456.40 

(b) Jones Tent &. Awning - made by union 
labour in Vancouver. (Price has been 

adjusted to reflect the 67% local content) $3,747.02 

MOVED by Aid. Bird, 

THAT the offer of Jones Tent & Awning, set out above, be 
accepted, subject to 5% Provincial sales tax and contract satis- 
factory to the Corporation Counsel . 

— CARRIED 

(Alderman Adams is recorded as voting 
against the motion) 

Theatre Row Parking (Clause 2 ) 

It was agreed to defer consideration of this clause pending 
the hearing of delegations as requested. 

Finance Matters 

Printing of City of Vancouver Annual Report (Clause 3 ) 

The Board of Administration advised of offers received for 
printing 600 copies of the City of Vancouver Annual Report. 
Details of two bids received are as follows: 

Low Bid - J.W. Boyd Ltd. $3,600.80 - NON UNION FIRM 

2nd Low - Evergreen Press $4,191.00 - UNION FIRM 


MOVED by Aid. Adams, k • + -t-^ 

THAT the low bid of J.W. Boyd Ltd. be accepted, subject to 
5% Provincial Sales Tax and contract satisfactory to the 
Corporation Counsel. _ ^^^^^^ 


366 


Regular Council, April 6, 1971 12 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Finance Matters (cont'd) 

The Council considered the following requests as set out 
in Clauses 4, 5, 6, 9 and 10 of the report of the Board of Admin- 
istration (Finance matters), dated April 2, 1971: 

Civic Reception: City consider a dinner or 

French Swimming Team luncheon 
(Clause 4) 

Civic Reception: City consider a dinner 

Caledonia Senior Secondary 
School Road Run 
(Clause 5) 

Reception: City consider grant toward 

International Realtors hosting reception 

(Clause 6) 

Grant: Canadian Track City consider grant to assist 

and Field Association each local athlete 

(Clause 9) 

Grant: Junior Symphony City consider grant toward summer 

Society (Clause 10) music camp or other of Society's 

activities 

After due consideration the Council did not take action to 
approve any of the foregoing five requests. 

Travel Assistance: 

John Oliver School Concert Band 

(Clause 7) 

Travel Assistance: 
The Vancouver Bach Choir 
(Clause 8) 

It was agreed to defer consideration of Clauses 7 and 8 of 
the report of the Board of Administration (Finance matters) , dated 
April 2, 1971, pending the hearing of delegations as requested. 

Traffic Access and Parking Study: 
Pacific National Exhibition (Clause 11 ) 

The Board of Administration submitted the following report 
from the City Engineer: 

"On June 16, 1970, Council approved the City's participation 
in a joint study, together with the Pacific National 
Exhibition on traffic access and parking problems at the 
P.N.E. 

This study, which was undertaken by the firm of N.D.Lea and 
Associates, has now been completed and a copy of the report 
is on file in the City Clerk's office. 

It is suggested that Council may wish to receive this report, 
request a detailed presentation by the consultant and refer 
the consultant's report to the Board of Administration for 
review by other City officials." 

MOVED by Aid. Rankin, 

THAT the foregoing suggestion be approved. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Balance of Finance Matters 

MOVED by Aid. Broome, 

THAT Clauses 1, 2, 12 and 13 of the report of the Board of 
Administration (Finance matters), dated April 2, 1971, be adopted. 

- CARRIED 

C. Personnel Matters, 
Regular 

MOVED by Aid. Broome, 

THAT the report of the Board of Administration (Personnel 
matters. Regular), dated March 26, 1971, be adopted. 

- CARRIED 

D. Personnel Matters, 
Supplementary 

Attendance of Senior and other Staff Members at 
Seminars etc., not covered by the Roster of Conferences 

MOVED by Aid. Broome, 

THAT the report of the Board of Administration (Personnel 
matters. Supplementary), dated April 2, 1971, be received for 
information . 

- CARRIED 

E . Property Matters 

MOVED by Aid. Broome, 

THAT the report of the Board of Administration (Property 
matters), dated April 2, 1971, be adopted. 

- CARRIED 


F. Operation of Capilano Stadium 
by Vancouver Art Gallery 

The Board of Administration, under date of April 2, 1971, 
submitted the following report: 

•On March 30, Council passed the following motion in 
connection with a report from the Board of Administration dated 
March 25: 

"THAT the City Council approve the recommendation 
of the Director of Social Planning/Community De- 
velopment that the Capilano Stadium be turned over 
to the Vancouver Art Gallery Association effective 
April 1, 1971, for a period of 12 months for the 
various activities outlined in the Board of Admin- 
istration report ox March 25, 1971, includin^q 
baseball, subject to the 


following : 


(a) the cost of operation for 
exceed 2, 000. 00; 


the year not to 


(b) approval bc^iii,*;; received from the Vancouver 
Art Gallery Association." 

Oil March 30, tlie followiii;; resolution viis adopted \ 
the Vancouver Art Gallery Association: 

"THAT The Vancouver Art Gallery Association accept 
the City of Vancouver's offer of Capilano Stadium 
for a period of twelve months, effective April 1, 
1971, subject to the conditions outlined in the 
City Council motion of March 30th." 


cont *d , 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Operation of Capilano Stadium 
by Vancouver Art Gallery (cont'd) 

Council may now wish to request The Vancouver Art Gallery 
Association to prepare and submit an oporatin<j budget for the next 
tvelve-iiionth period, itemizing among other things the amounts of 
money that will be allocated from the S42,000.00 for maintenance 
of grounds and structures. This will enable the Finance Depart- 
ment to allocate appropriate accounts from which funds u]) to the 
amount of $12,000.00 may be disbursed under procedures that will 
ejisure effective accounting control. 

Your Board submit the foi-egoing for consitleration of 

Counc il . ' 
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MOVED by Aid. Hardwick, 

THAT the Vancouver Art Gallery be requested to prepare and 
submit an operating budget for the next 12-month period respecting 
operation of the Capilano Stadium, as proposed in the foregoing 
report ; 

FURTHER THAT in so doing there be submitted a proposed 
schedule of events. 

- CARRIED 

G. Report on Standing Committee on 
Finance dated April 1, 1971 

1971 Civic Grant Request (Clause 1) 


PART (A) 


MOVED by Aid. Adams, 

THAT the recommendation in Clause 1 (A) be approved. 

- CARRIED BY THE 
REQUIRED MAJORITY 

PART (B) 


MOVED by Aid. Adams, 

THAT the recommendation in Clause 1 (B) , i.e. that no action 
be taken, be approved. 

- CARRIED 

PART (C) 

MOVED by Aid. Adams, 

THAT grants as recommended below, be approved: , 

" (carried) 

App'n. No. NAME REQUEST RECOMMENDED REMARKS 

320 Vancouver Opera ($20,000) $11,325 in Theatre Rental 

Association 

380 Vancouver Symphony ( 50,000) 25,000 in Theatre Rental 

Society 

(As requested, information 
received subsequently re 
Theatre Rentals: 1969 - $24,863 

1970 - $25,066 

953 Vancouver Sea ( 30,000) 10,000 plus a further grant 

Festival Society on a matching grant 

basis of dollar for 
dollar of any contri 
button to the 
Festival from any 
source other than 
the two Senior 
Governments, up to 
a maximum of $10,000 


- CARRIED BY THE 
REQUIRED MAJORITY 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Report of Standing Committee 
on Finance (cont'd) 

Clause 1, Part (C) cont'd . 

MOVED by Aid. Wilson, 

THAT in respect of the International Peace Arch Association, 
Appropriation No. 950, a grant of $100.00 be approved. 

- CARRIED BY THE 
REQUIRED MAJORITY 


PART (D ) 

MOVED by Aid. Adams, 

THAT no action be taken with regard to the following grant 
requests, however should the organizations wish, arrangements be 
made for their appearance at a future meeting of the Finance 
Committee: (carried) 


App'n. No 


NAME 


REQUESTED 


310 

Kiwanis Musical Festival 

$ 750 

324 

Jeunesses Musicales Du Canada 

3, 495 

540 

B.C. & Yukon Chamber of Mines 

5,000 

566 

Native Daughters of B C . 

800 

127 

Lower Mainland Society for the 



Physically Handicapped 

5,000 

176 

Vancouver Inner-City Services 



Project - Risk Fund 

10, 000 

250 

Khalsa Diwan Society 

8, 314 

305 

Vancouver Little Theatre Assn. 

3,000 

3 92 

North West Indian Cultural Society 

1, 500 

394 

Western Dance Theatre Society 

5,000 

3 96 

Finnish Organization of Canada - 



Loc. 55 

3,000 

398 

Metro - Co-Op Theatre Society 

6, 492 

626 

B.C. Civil Liberties Association 

5, 000 

3 90 

Vancouver Society for Asian Art 

2, 000 



- CARRIED 


Balance of Report of Standing 
Committee on Finance, April 1 

MOVED by Aid. Adams, 

THAT Clauses 2 and 3 of the report of the Standing Committee 
on Finance dated April 1, 1971, be received for information. 

- CARRIED 


H. Report of Standing Committee on 
Transportation, April 1, 1971 

MOVED by Aid. Wilson, 

THAT the report of the Standing Committee on Transportation 
dated April 1, 1971, be received for information. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

I. Federal Opportunities for 
Youth Program 


The Board of Administration, under date of April 5, 1971, 
submitted the following report: 


^he Director of Personnel Services reports as follows: 

"The Federal Government has announced the above program and 
indicate that 58 million dollars has been set aside for projects 
in the summer of 1971 that represent useful activities, jobs or 
services which may fall within programs carried out by among 
others, municipal governments. These programs must be completed 
by September 30th, 1971. 


Due to the lateness of the announcement, we contacted several 
Departments immediately and are now reporting that project 
proposals have been returned which would employ 178 individuals 
(mostly students) and require a Federal grant of approximately 
$300,000. 

I 

Department No. of Projects No . to be ^Employed Grant Required 

City Clerk 1 6 8,502.00 

Parks Board 8 150 263,828.00 

Planning Dept. 2 22 26,799.00 

11 1 7.8 $299,129.00 


The -Department of Social Planning/Community Development is expected 
to re'qufSt authority for a project employing five individuals, total 
costvya't to be determined and the Department of Social Welfare is 
still working on the development of projects and expected costs. 

Consequently, no details of the City's total requirements to be 
applied for are available at this time but would have to be submitted 
to the Department of the Secretary of State as soon as they become 
aval lable . " 


YOUR BOARD 

SUBMITS this matter to Council for INFORMATION * 

MOVED by Aid. Hardwick, 

THAT the foregoing report be received for information, 

- CARRIED 

J . Contract: Archives Project 


The Board of Administration, under date of April 5, 1971, 
submitted the following information report from the City Building 
Inspectar : 

"When the Architects for the Archives Project spoke to the report 
on this building on March 16, 1971, they recommended, in the 
interest of time, the use of a management type of contract. It 
is believed that Council agreed to the proposal and accordingly, 
the Architects are inviting selected contractors to submit pro- 
posals for the project. The Architects' fee for this type of 
contract is 7%. 


cont 'd , 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
Contract : 

Archives Project (cont'd ) 

Bidding documents satisfactory to the Corporation Counsel 
will be prepared and the bids will be opened by the Board 
of Administration. A report and recommendation to the 
Council will follow. The successful contractor will then 
work with the Architects in the development of the 
pro j ect . " 

MOVED by Aid. Broome, 

THAT the foregoing report be received for information. 

- CARRIED 

K . Miles for Millions Walk 

The Board of Administration, under date of April 5, 1971, 
submitted a report respecting the proposed Miles for Millions 
Walk on May 2nd, 1971. It is advised that after last year's 
Walk, concern was expressed over the problem of litter and 
congestion at the Seaforth Armouries which was the official 
starting point. In this regard, the following is extracted from 
the report: 

"With respect to litter, the organizers of the walk advise 
that they will be discouraging the dispersal of literature 
and free handouts to participants. However, they may 
sanction one vendor to serve soft drinks at some check- 
points. They will have 130 Boy Scouts patrolling the route 
to discourage littering and will advertise beforehand in 
the press re anti-littering . They will also request 
residents along the route to put their garbage cans on the 
street for use as refuse containers. 

The City will be asked to provide a large litter container 
at each checkpoint and a garbage truck to empty the above 
garbage cans. 

It is expected that satisfactory arrangements can be made 
with our Sanitation Branch for cleaning up litter, and in 
view of the above proposals the clean-up cost is anticipated 
to be less than $1000. 

With respect to traffic congestion, the Police advise that 
much of last year's problem at the South end of the Burrard 
Bridge will be alleviated since participants will not have 
to cross over to the West sidewalk of the Bridge in order 
to get to Stanley Park this year. Two Police officers will 
be provided for traffic control in front of the Seaforth 
Armouries . 

To help further disperse the congestion at the bridgehead 
participants will be permitted to register for the walk at 
any checkpoint along the route." 

MOVED by Aid. Wilson, 

THAT this Miles for Millions Walk to be held on May 2, 1971, 
be approved. 

(amended) 

MOVED by Aid. Hardwick, in amendment, 

THAT the following be added to the motion of Alderman Wilson, 

'and the City Council continue with the practice of 
last year of not billing for scavenging services, 
subject to the proposals set out in the Board of Admin- 
istration report of April 5th,. however . ' 

- CARRIED 


cont 'd 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
Miles for Millions Walk (cont'd ) 

The motion, as amended, was put reading as follows: 


"THAT this Miles for Millions Walk to be held on May 2, 
1971, be approved and the City Council continue with 
the practice of last year of not billing for scavenging 
services, subject to the proposals set out in the Board 
of Administration report of April 5th, however", 

- CARRIED 

L. Parade: Seaforth Highlanders 
Regimental Association 


MOVED by Aid, Adams, 

THAT pursuant to request received and Board of Administration 
report of April 5, 1971, the Seaforth Highlanders Regimental 
Association be permitted to hold a parade in the downtown area 
commencing 5:15 P,M, April 17, 1971, from the Cenotaph, West on 
Hastings Street, South on Howe Street and dispersal South of 
Hastings Street on Howe Street, 

- CARRIED 

M, Authority to Demolish Associated Foundry Ltd, 
4080 Nanaimo Street 


The Board of Administration, under date of April 5, 1971, 
submitted the following report: 

"The Supervisor of Property & Insurance reports as follows : 

'City Council on October 28, 1969 authorized the acquisition 
of the Associated Foundry property subject to several con- 
ditions, one of which was that Associated Foundry Ltd, 
vacate and cease operations no later than June 30, 1971, It 
is noted that this property is being acquired to eliminate 
the Foundry operation in a predominately residential area 
and much of the purchase price lies in the value of existing 
improvements which will be demolished prior to resale of 
the lands. 

Associated Foundry have now vacated the premises as of 
March 31, 1971, Since no firm plans have been determined 
as to the future of this property the Supervisor of Property 
and Insurance investigated the possibility of an interim 
use. By letter of January 21, 1971 the Director of Planning 
stated that in his view the buildings should be demolished 
as soon as vacated. 

Examination of the property subsequent to it being vacated 
by Associated Foundry has shown that the buildings are 
generally in very poor condition and represent a definite 
hazard to the children in the area. The Supervisor of 
Property & Insurance has taken emergency action to eliminate 
some of the hazards . 

RECOMMENDED that City Council officially authorize the 
Supervisor of Property 8i Insurance to proceed with demolition 
of the Associated Foundry buildings, known as 4080 Nanaimo 
Street , ' 

Your Board RECOMMENDS that the foregoing recommendation of 
the Supervisor of Property & Insurance be adopted," 

MOVED by Aid, Rankin, 

THAT the foregoing report of the Board of Administration be 
adopted , 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

N. Sale of City Lands in Block 56 
to Federal Government 


The Board of Administration, under date of April 5, 1971, 
submitted the following report: 


The City Solicitor and Supervisor of Property & Insurance report as follows: 

"Reference is made to Board of Administration Report dated March I5th 1971, 
adopted by Council on March l6th 1971, authorizing the City of Vancouver 
to accept by way of pre-payment the sum of $750,000.00 against the amount 
which may be reached through either negotiations and/or arbitration pro- 
ceedings as compensation for all of the City-owned lots in Block 56, 
D.L. 5Ul and the improvements situated thereon. The makinp; and acceptance 
of this advance being without prejudice to either party and subject to the 
conditions contained in the foregoing report. 

The Department of Justice has now advised that in accordance with the 
Government of Canada land acquisition regulations an advance cannot be 
released until they are in receipt of an indefeasible title to the subject 
lands. In this regard they have requested the City to provide a 
registrable deed. They have also forwarded a draft agreement making pro- 
vision for the City to remain in occupation of the Firehall site. 

Of great concern to the City officials was the matter of the City being 
left in possession of No. 1 Firehall for a sufficient time to permit the 
acquisition of an alternate site and construction of new premises. 
Originally in December of 1970, when the Crown expropriated the privately- 
held properties in Block 56, they indicated that the tentative date for 
commencement of construction of their new complex was in two years' time, 
December 1972. Concern that this would not give the City reasonable time 
to relocate was expressed to the Federal Government's representatives and 
Mr. G.A. Noble of the Vancouver Regional Office, Department of Justice, 
has advised by letter dated March 31st 1971, that he is instructed to 
enter into an agreement making provision for the City to remain in occu- 
pation and possession of the Firehall Station and the other City lands in 
the block until December 3rd I97I4, and thereafter until the site is 
required by the Crown in which event the possession may be terminated on 
90 days' notice, to be served after December Uth 197ii at Canada's option. 
This December ijth 197k date has been examined by officials of the Planning 
and Building Department and they considered this is most satisfactory. 

The Southerly 7 feet of City-owned Lot 20, Block 56, D.L. 511 is required 
for street widening purposes (Robson Street) and it is considered that the 
widening strip should be officially dedicated prior to the conveyance of 
the remainder of City-owned lots to the Crown. 

RECOMMENDED that 

(a) the Resolution of Council of March l6th, 1971, adopting Board 
of Administration report March l5th 1971, be rescinded; 

(b) a registrable deed be issued by the City to the Crown for Lot 7, 
Lots 18 & 19, Lot 20 except South 7 feet thereof. Lots 25 & 26, 
and Lots 28 to 3h inclusive, all in Block 56, D.L. 5Ill,- 

(c) that an agreement satisfactory to the Corporation Counsel be 
entered into with the Crown, wherein the sum of $750,000.00 be 
accepted as an advance and forming part of the total consideration 
or compensation for all interests of the City in the afore- 
mentioned lands and preserving for the City its full rights for 
compensation under the Expropriation Act SC 1969-1970, Chap. 

and in the event of dispute the matter be settled by the 
Exchequer Court j 


cont 'd . . . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont*d) 

Sale of City Lands in Block 56 
to Federal Government (cont *d) 

(d) that the South 7 feet of Lot 20, Block 56, D.L. ^hl, Group 1, 

New Westminster District, Plan #210, be established for highway- 
purposes and that the City Engineer's Account Streets Capital 
Funds - Miscellaneous Projects, Appropriation #1U6/7916 be 
charged the sum of $12,600.00 representing Estimated Market Value 
of the portions so dedicated. Formal resolution covering this 
establishment will be forwarded to Council." 

Your Board 

Recommends that the foregoing recommendation of the City Solicitor and the 
Supervisor of Property & Insurance be adopted. 


MOVED by Aid, Broome, 

THAT the foregoing report of the Board of Administration 
be adopted. 

- CARRIED BY THE 
REQUIRED MAJORITY 

COMMITTEE OF THE WHOLE 

MOVED by Aid, Adams, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

BY-LAWS 

UNTIDY PREMISES BY-LAW 

MOVED by Aid, Rankin, 
SECONDED by Aid. Sweeney, 

THAT leave be given to introduce a By-law to prevent the 
existence of untidy premises within the City of Vancouver and 
the By-law be read a first time. 

- CARRIED 

MOVED by Aid, Rankin, 
SECONDED by Aid. Sweeney, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid, Rankin, 
SECONDED by Aid. Sweeney, 

THAT Council do resolve itself into Committee of the 
Whole, to consider and report on the By-law, His Worship the 
Deputy Mayor in the Chair. 

- CARRIED 

MOVED by Aid, Rankin, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Rankin, 
SECONDED by Aid. Sweeney, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Rankin, 
SECONDED by Aid. Sweeney, 

THAT the By-law be read a third time and the Mayor and 
City Clerk be authorized to sign same and affix thereto the 
Corporate Seal. 

- CARRIED 

(The By-law received three readings) 
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MOTIONS 

1. Allocation of Lands for Highway Purposes 

(3615 Vanness Street and 820 S/W Marine Drive ) 

MOVED by Aid, Sweeney, 
SECONDED by Aid, Rankin, 

THAT WHEREAS the Registered owners have conveyed to the 
City of Vancouver, for highway purposes, the following described 
lands: 


1. All that portion of Lot 20, except portion colored 
red on Plan 6097, now road. Blocks 6, 7, 58 and 59, 
District Lots 36 and 5l, Group 1, New Westminster 
District, Plan 2537, lying to the North of a line 
drawn parallel to and 20 feet perpendicularly distant 
southerly from the northerly limit of said Lot 20 and 
extending from the easterly limit to the westerly 
limit of said Lot 20, The same as shown outlined red 
on plan prepared by A. Durhoe, B.C.L.S., dated March 
23rd, 1971, and marginally numbered LF 5652. 

(3615 Vanness Street) 

2. All that portion of Lot 32, except part included in 
Explanatory Plan 6265, now road. Blocks "c", "D", "Y" 
and "Z", District Lots 319, 323 and 321^., Group 1, New 
Westminster District, Plan 3038, lying to the South 

of a line drawn parallel to and 20 feet perpendicularly 
distant northerly from the southerly limit of said 
Lot 32 and extending from the easterly limit to the 
westerly limit of said Lot 32. The same as shown out- 
lined red on plan prepared by A. Burhoe, B.C.L.S., 
dated March 26, 1971, and marginally numbered LF ^^Sk* 
(820 S.W. Marine Drive) 


AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for highway purposes; 

BE IT THEREFORE RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
highway purposes, and declared to form and constitute portions 
of highway, 

- CARRIED 

2, Closing St, George Street between 
5th Avenue and Great Northern Way 

MOVED by Aid, Sweeney, 
SECONDED by Aid, Rankin, 

THAT WHEREAS the City of Vancouver is the owner of all the 
streets and lanes lying within the limits of the City of Vancouver; 

AND WHEREAS a portion of road dedicated by the deposit of 
Plan 185 is surplus to the City of Vancouver's highway requirements; 

THEREFORE BE IT RESOLVED THAT the West ^ of the road dedicated 
by the deposit of Plan 185 lying between the productions easterly 
of the northerly and southerly limits of Lot "D", Block 91, 
District Lot 264"A", Group 1, New Westminster District, Plan 
10548, the same as shown outlined red on plan prepared by A, Burhoe, 
B.C.L.S. , dated December 11, 1970, and marginally numbered LF 5580, 
a print of which is hereto annexed, be closed, stopped up and con- 
veyed to the owner of said Lot "D"; and 

BE IT FURTHER RESOLVED THAT the said closed road be consoli- 
dated with the abutting property. 
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- CARRIED 
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MOTIONS (cont'd ) 

3. Closing portion of Prince Edward Street 
North of 5th Avenue and portion of 2nd 
Avenue, West of Prince Edward Street 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Rankin, 

THAT WHEREAS the City of Vancouver is the owner of all the 
streets and lanes lying within the limits of the City of Vancouver 

AND WHEREAS portion of road dedicated by the deposit of 
Plan 197 and a portion of road dedicated by the deposit of Plan 
185 are surplus to the City of Vancouver's highway requirements; 

THEREFORE BE IT RESOLVED THAT the portion of road (outlined 
green) dedicated by the deposit of Plan 185 adjacent to Lot "A", 
Block 90, District Lot 264"A", Group 1, New Westminster District, 
Plan 10548 and that portion of road (outlined red) dedicated by 
the deposit of Plan 197 adjacent to part of Lot 13, Block 4, 
District Lot 200"A", Group 1, New Westminster District, Plan 197, 
the same as shown on plan prepared by A. Burhoe, B.C.L.S., 
attested to on the 1st day of February, 1971, and marginally 
numbered LE 3612, a print of which is hereunto annexed, be closed, 
stopped up and conveyed to Fred Rollins Limited; and 

BE IT FURTHER RESOLVED THAT the said portions of closed 
road be consolidated with the abutting lands. 

- CARRIED 

4. Expropriation: Lands South of C.P.R. 
Right-of-Way fronting on Fraser River 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Rankin, 

THAT WHEREAS the City of Vancouver desires to acquire that 
real property in the City of Vancouver in the Province of British 
Columbia lying on both sides of the Canadian Pacific Railway 
Company's right-of-way between Nanaimo and Elliott Streets and 
more particularly known and described as the South Thirty-three 
(33) feet of that part of Lot Two (2) (except portion coloured 
red on Reference Plan 5313) lying North of the said right-of-way 
and that portion of said Lot Two (2) (except portion coloured 
red on Reference Plan 5313) lying South of said right-of-way. 
Block Seventy (70), District Lots Two Hundred and Fifty-eight 
(258) and Three Hundred and Twenty-nine (329), Group One (1), 
New Westminster District, Plan 16 53A and the West ten (10) feet 
of Lot Six (6A) , Subdivision Three (3) , Block Seventy (70) , 
District Lots Two Hundred and Fifty-eight (258) and Three Hundred 
and Twenty-nine (329), Group One (1), New Westminster District, 
Plan 2340, pursuant to its powers under sections 291 and 564 
respectively of the 'Vancouver Charter', Statutes of British 
Columbia, 1953, Chapter 55 and amendments thereto; 

AND WHEREAS the City of Vancouver has failed to come to an 
agreement with the owner of the real property aforesaid as to the 
terms of acquisition thereof; 

THEREFORE BE IT RESOLVED THAT the real property aforesaid 
be, and the same is, hereby expropriated by the City of Vancouver. 

- CARRIED 
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MOTIONS (cont'd ) 

5, Establishment of Land for Highway 
Purposes (N/S Robson Street between 
Homer and Hamilton Streets) 

MOVED by Aid. Bird, 
SECONDED by Aid, Sweeney, 

THAT WHEREAS the City of Vancouver is the registered owner 
of Lot Twenty (20) , Block Fifty-Six (56) , District Lot Five 
Hundred and Forth-one (541), Group One, New Westminster District, 
Plan No. 210; 

AND WHEREAS it is deemed expedient and in the public 
interest to establish the lands hereinafter described for 
highway purposes; 

THEREFORE BE IT RESOLVED THAT the South seven (7) feet of 
Lot Twenty (20), Block Fifty-six, (56), District Lot Five Hundred 
and Forth-one (541), Group One, New Westminster District, Plan 
No. 210, be, and the same are, hereby established for highway 
purposes and declared to form and constitute a portion of highway, 


- CARRIED 

6. Playhouse Theatre Company 
Grant re Theatre Rentals 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT a grant be approved in the amount of $13,655.00 to 
cover Playhouse Theatre Company rental time in the Queen Elizabeth 
Theatre Playhouse in respect of the Company's 1971 portion of its 
1971/72 season program. 

- CARRIED BY THE 
REQUIRED MAJORITY 

ENQUIRIES AND OTHER MATTERS 


Alderman Sweeney - 
Condition of Properties: 
2100 Block West 7th Avenue 


haying raised the matter on other 
occasions, requested the Board of 
Administration again ask the 
appropriate officials to investi- 
gate the condition of properties in 
the 2100 block West 7th Avenue. 

The Deputy Mayor so instructed. 


Alderman Bird - 
Condition of House: 
N/E corner Pacific and 
Burrard Streets 


raised the matter of the condition 
of the house at the N/E corner of 
Pacific and Burrard Streets and 
asked consideration be given to 
Council action to obtain demolition. 

Discussion followed regarding 
similar houses within the City and 
therefore it was instructed by the 
Deputy Mayor that the Board of Adminis- 
tration report to Council on this 
particular house and other similar 
buildings in the City which have been 
acquired by developers for future 
planning but in the meantime are not 
used, or are being occupied on a 
temporary basis- the Board of Adminis- 
tration to advise of appropriate 
action the Council might take in 
such cases. 


11% 
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Alderman Calder - 
Transient Youth 


commented on the matter of transient 
youth and the advisability of appointing 
a small committee to study various pro- 
posals in connection with the matter 
and reviewing suitable programs for 
employment. 

Commissioner Ryan advised of a letter 
from Ottawa advising of job opportunity 
program and that the letter had been re- 
ferred to the appropriate officials for 
report . 


Alderman Hardwick - 
Urban Structure: 
Burnaby 


commented upon a report by the Munici- 
pality of Burnaby entitled 'Urban 
Structure ' , 


NOTICE OF MOTION 

The following Notices of Motion were submitted, and 
recognized by the Chair: 

1. Advice to Council: 

Social Welfare Policy Changes 

MOVED by Aid. Rankin, 

THAT WHEREAS the Provincial Government Social Welfare 
Department, through the Minister of Rehabilitation and Social 
Improvement, has made several major changes in the Welfare Act; 

AND WHEREAS these changes are of a policy nature, and in 
summary are as follows: 

Where formerly a social worker could approve furniture 
for people who moved from furnished to unfurnished 
apartments from the Salvation Army, St. Vincent de Paul, 
such as tables, beds, freezers, chesterfields, etc. 
and possibly washing machines, it is now the policy 
that these workers can no longer make this kind of 
issue, but must send to Victoria for approval which 
actually takes two months and many times there is 
doubt whether a washing machine is really necessary for 
a mother of two children; 

and secondly, that they have changed the basic rental 
averages from $75 rent for a mother and two children 
to half the difference between the $75 and the actual 
rent paid. The new regulation being $75 plus $8 per 
person, which in this case would be $24, or half the 
difference whichever is the least, with a maximum of 
$99 for a mother and two children. 

These policy changes have never been submitted to Council. 

THEREFORE BE IT RESOLVED THAT any future changes of a 
fundamental nature in the social welfare policy received by the 
Director of Welfare Services, Mr. W. Boyd, be submitted to 
Council for their consideration. 


(Notice) 
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NOTICE OF MOTION (cont'd) 


2. Housing: 

Fairview Slopes 

MOVED by Aid. Rankin, 

THAT WHEREAS Council is rezoning the False Creek area slopes 
to a CRM-1 area; 

AND WHEREAS 1500 people may well be displaced by this 
rezoning ; 

THEREFORE BE IT RESOLVED that the Planning Department be 
instructed to look at certain of the North/South streets between 
Broadway and Sixth Avenue, one of which at least is presently too 
steep for a road, to be set aside for Senior Citizens high rise 
apartments ; 

AND BE IT FURTHER RESOLVED THAT these sites, wherever they 
may be, shall be handed over to bona fide ethnic groups or service 
clubs free in order that they may proceed with the building of 
such senior citizens' housing sites with Federal and Provincial 
monies or, in the alternative, that the City of Vancouver deal 
directly with the sites themselves. 


3. Nursing Homes: 
Rate Increases 

MOVED by Aid. Rankin, 

THAT WHEREAS there are a great number of nursing homes in 
the City of Vancouver in the Province of British Columbia; 

AND WHEREAS the rates have risen considerably in the last 
number of months ; 

AND WHEREAS there is doubt as to whether or not these homes 
are under the Landlord and Tenant Act; 

BE IT RESOLVED THAT City Council urge the Provincial 
Government to pass legislation fixing the increases at the cost 
of living index factor for B.C. on an increase of once per year 
only. 


The foregoing are Minutes of the Regular Council meeting of 
April 6, 1971, which were adopted on April 20, 1971. 


(Notice) 


(Notice) 


The Council adjourned at approximately 5:00 P.M. 


*** 
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April 2nd, 1971 


The following is a report of the Board of Administration: 


WORKS & UTILITY MATTERS 


CITY ENGINEER'S REPORT 


RECOMMENDATIONS: 


1. CLOSING THE WEST 6 FEET OF HOY STREET BETWEEN 

29TH AVENUE & MOSCROP STREET AND THE LANE NORTH 
OF MOSCROP STREET WEST OF HOY STREET 


"The City owns the lands on the west side of Hoy Street north of 
Moscrop Street which requires re-subdivision. The re-subdivision requires 
the closing of the west 6 feet of Hoy Street and the closing of the lane 
north of Moscrop Street west of Hoy Street. 

The owners of the three parcels (Lots A, B, and ll) privately 
owned on the west side of Hoy Street south of 29th Avenue are prepared to 
acquire the westerly 6 foot portion of Hoy Street. 

I RECOMMEND that the west 6 feet of Hoy Street (outlined red) and 
the lane north of Moscrop Street (outlined green) the same as shown on plan 
marginally numbered LE 3632, be closed, stopped up, title taJcen thereto and 
subdivided with the abutting lands." 

Your Board RECOMMENDS that the foregoing be approved. 


2. ENCROACHMENT - LOT 11 OF LOT 7, BLOCK 16, 
D. L. 526 - 5957 WEST BOULEVARD 

"The building situated on the above property has two bay windows 
and a roof encroaching on to West Boulevard. This encroachment has been 
validated for over 10 years. The owner wishes to have the agreement renewed. 

I RECOMMEND that the encroachment from the building on the above 
mentioned Lot 11 be validated in accordance with the Encroachment By-law, 
the annual charge to be $25.00 in accordance with the recommendation of the 
Supervisor of Property & Insurance." 


Your Board RECOMMENDS that the foregoing be approved. 
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3. PRIOR APPROVAL OF EXPENDITURES UNDER 
1971 SEWERS CAPITAL BUDGET 

"The 1970 Sewers Capital Budget is almost fully appropriated. 
Advance approval of funds from the 1971 Sewers Capital Budget is therefore 
requested so that a continuous program of work can be maintained. 

The required advance is $75jOOO. 

I RECOMMEND that $75,000 be approved in advance from the 1971 Sewers 
Capital Budget, Reference No. 3-05-04, 'Miscellaneous Unallocated'." 

. Your Board RECOMMENDS that the foregoing be approved. 


U. STORM SEWER ON THE WEST SIDE OF CAMBIE 

YARD FROM 1ST AVENUE TO FALSE CREEK 


"This sewer is required to replace and upgrade an existing drainage 
system which has failed. 

The estimated cost is $60,000. 

I RECOMMEND that $60,000 be appropriated for this purpose from 
the 1971 Sewers Capital Budget, 'Miscellaneous Unallocated', subject to 
approval of Item No. 3 above." 

Your Board RECOMMENDS that the foregoing be approved. 


5. SANITARY SEWER ON CAROLINA STREET 

FROM 5TH AVENUE TO 8TH AVENUE INTERCEPTOR 

"This sewer is required to carry sanitary sewage from the False Creek 
flats and also provide diversion of the sanitary flow from an area of 
approximately 150 acres bounded by Prince Edward, Eraser Street, Great Northern 
Way and Kingsway. 

The estimated cost is $110,000. 

I RECOMMEND that $110,000 be advanced from the 1971 Sewers Capital 
Budget, Reference No. 3-0^-01, 'False Creek Flats Local Sewerage and Drainage', 
for this purpose." 

Your Board RECOMMENDS that the foregoing be approved. 


6. INSTALLATION OF WATER MAINS - PROJECT 104 

"The following water main replacements are required due to leaks: 
Street From To. 


Oxford Street Cassiar Street Kootenay Street 

Triumph Street Victoria Drive Lgikewood Drive 

McGill Street Wall Street Nahaimo Street 
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Item 3 Cont'd. 

The estimated cost of Project 104- is $/i.l>000. Funds for this project 
are included in the 1971 Water Works Capital Budget, Reference No. 10-03-0^, 
and approval of this work is being requested in advance of the 1971 Budget. 

I RECOMMEND that $41,000 for Project 104 be appropriated in advance 
from the 1971 Capital Budget, Reference No. 10-03-04 for the work listed 
above . " 

Your Board RECOMMENDS that the foregoing be approved. 


7. Obligations arising out of Musqueam 

Development Company Limited Agreement 

The Deputy Corporation Counsel reports as follows: 

"I have been asked to report on the submission of 
Messrs. Freeman, Freeman, Silvers Se Koffman who act 
on behalf of the above company. 

Essentially this submission suggests that because 
the City paid for the cost of sewer, water and 
roads in this development in 1955 it is obliged 
to do so (at least morally) for an additional part 
of this development which is presently in the process 
of being subdivided. This contention is based on 
the wording of an agreement between the Company and 
the City dated June 8, 1965, and in particular the 
wording in the following clause: 

'The City shall, subject to the availability 
of funds, provide ordinary City services to 
the occupiers of the lands described in the 
Schedule hereto and any premises constructed 
thereon as if the same were owned by the 
occupiers of the said lands and premises , 
and as if there was no reversionary interest 
of the Minister therein . ' 

At the time this agreement with the company was first 
contemplated and approved by Council, that is to say 
March 17, 1964, it was Council policy to provide sewers, 
water mains and gravel roads in all new developments 
with City funds, providing such were available. The 
only question that set the Musqueam Indian Reserve 
apart at that time from any other development in the 
City was the problem of how the City was to be pro- 
tected for its taxes as the contemplated leases in the 
Reserve neared their termination. Because the City 
was in no way legally obliged to provide services to 
any developer, we recommended that if the Musqueam 
Development Company would enter into an agreement to 
ensure that taxes would be paid, we would treat them 
as any ordinary developer and supply the aforementioned 
services at City cost. This was what subsequently occurred. 


/continued 
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Clause 7 Continued 

By resolution dated August 13, 1964, however. 
Council changed this general policy and provided 

that developers should now pay for sewer, water and 
roads. As a result of that resolution the Corporation 
Counsel asked Council on August 25, 1964, whether or not 
they wished to proceed with the agreement with Musqueam 
on the proposals that were approved on March 17, 1964. 
Council on August 25, 1964, approved the following 
motion of Alderman Adams: 

'THAT the parties concerned in the matter of the 
subdivision of a portion of the Musqueam Indian 
Reserve be advised that the Council resolution of 
August 13, 1964, which purports to change the 
policy of the City in the matter of supplying 
services to new subdivisions is not retroactive 
in its effect and would not apply to the 
arrangements approved by Council on March 17, 
1964. ' 

A formal agreement with Musqueam was entered into on 
the 8th day of June, 1965, and after a Charter amend- 
ment at the 1965 sitting of the Legislature the Sub- 
division Control By-law was amended on November 23, 
1965, to provide that all subdividers must provide 
sewer, water and roads at their own cost for all newly 
created parcels. 

It is my opinion that when one considers the underlined 
portion of Alderman Adams' motion, it is apparent that 
the City in 1964 intended to simply pay for the cost of 
services in that portion of the Reserve then being sub- 
divided on the ground that the developer had entered 
into a tax agreement, and hence entitled to be treated 
as any developer of any ordinary land within the City. 
The remaining portion of this part of the Reserve now 
being subdivided is a new subdivision, and although 
this land is covered by the 1965 tax agreement we are, 
with respect to this subdivision, simply asking these 
developers to do what all other subdividers in the City 
are obliged to do. I consider this to be completely 
consistent with the underlined words in the clause from 
the agreement which are quoted above. 

In view of the foregoing I am of the opinion that the 
City is not legally or morally obliged to reimburse the 
developers for the services in this new subdivision and, 
I therefore recommend that the developer be advised that 
the City is not prepared to pay for the cost of the 
installation of sewers, water or gravel roads within 
this new subdivision. " 

Your Board 

RECOMMENDS that the foregoing report of the Deputy Corporation 
Counsel be adopted. 

(Copies of the communication from Freeman, Freeman, Silvers and 
Koffman dated March 1, 1971, are circulated for the information 
of Council.) 
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(WORKS - 5) 


INFORMATION : 


8. 


Procedure re Certain Street Closures 


The City Engineer reports as follows :- 

"Recent requests for street closures for special uses, 
such as temporary pedestrian malls, Christmas activities, 
etc. have pointed out the need for tighter procedures 
with respect to obtaining information from the applicants. 
For example, in December, 1970, permission was given to 
the Kerrisdale and District Commercial Association to 
close a portion of Yew Street so that a 'Christmas Square' 
could be erected. When preparing its report on this 
matter, the Engineering Department had been assured by 
the President of the Association that the request was 
supported by the merchants in the immediate vicinity. 
Subsequent reaction from the adjacent businesses 
indicated this was not the case, and the original 
request was then withdrawn and the street re-opened. 

Similarly, problems have been encountered with recent 
applications for street closures, wherein it has not 
been possible to obtain from the applicants the details 
of the physical installation within the street allowance. 
(For example, the types and locations of fixtures which 
the applicant proposes to install and the method of 
supporting them or affixing them to the pavement, etc.) 

In order to avoid these difficulties in future appli- 
cations for street closures which are generally more 
than 24 hours in duration, a more accurate indication 
of the support (or otherwise) of the affected property 
owners is required. So that officials can properly 
assess and process these requests and Council can be 
better informed of the conditions, it is proposed that 
the applicant be required to submit, at the time of 
application :- 


A. A written consensus (i.e. signatures) of all 
property owners abutting the proposed street 
closure, stating whether or not they are in 
approval. 

B. A list of the signatures of property owners and/ 
or tenants in the affected area (to be determined 
by the City Engineer) who are in support of the 
closure. 

C. Sufficient details of the physical installations, 
within the street allowance to permit evaluation 
by the City Engineer. " 


Your Board submits the foregoing report of the City Engineer 
for INFORMATION. 


* * 


* * * 


FOR ADOPTION SEE PAG£(S) 



38o 


Board of Administration, April 2, 1971 (SOCIAL - 1) 


SOCIAL SERVICE AND HEALTH MATTERS 

INFORMATION 

1. Condition of Yard and Barking Dogs: 
587 West 19th Avenue 


On March 5, 1971, the City Clerk received a petition from 
a group of citizens living in the neighbourhood of 587 West 19th 
Avenue, requesting an opportunity to appear by way of delegation 
before City Council regarding the smells or vapours from the excreta 
of large dogs and manure or filth upon the above property and the 
noise caused by barking dogs throughout the day and night and the 
dirty and unwholesome condition about the premises. 

The Medical Health Officer reports as follows: 

"The City of Vancouver Health By-law No, 4387, Section 96, 
prohibits the accumulation of refuse upon any land in the 
City. Section 97 prohibits the disposal of refuse on any 
lands in the City. 

The City of Vancouver Noise Abatement and Control By-law 
No. 2531, Section 2, prohibits owning, keeping or harbouring 
of any animal or bird which by its cries unduly disturbs the 
peace, quiet, rest or tranquillity of the surrounding 
neighbourhood or the public at large. 

During the period January 4 - March 4, 1971, several complaints 
about noise and unsanitary conditions on the above premises 
were received from Mrs. Station, 583 West 18th Avenue. 
Investigation revealed that there was some dog excreta in 
the front yard which was subsequently cleaned up. At this 
time there were 4 German Shepherd dogs on the property; 

1 female, 2 pups and 1 -six month old male. 

In response to the petition received by the City Clerk on 
March 5, 1971, further inspections were made of 587 West 19th 
Avenue, at which times the yard was clean and tidy. The 

2 pups and the six-month old male had been removed leaving 
only the one female German Shepherd dog. Dog excreta was 
placed in plastic bags and then put into a garbage can. 

Inspection on March 26 revealed that the yard was clean. 

On March 22 and 23, 1971, during conversations with ten of the 
neighbours it became evident that there is some question 
whether all the complaints refer to noise from dogs at these 
premises or from other premises in the neighbourhood. 

The Director of Permits and Licenses advises that the Pound 
Officers have picked up 38 dogs in the area since January 1; 
32 were redeemed by their owners and 6 were sold. The area 
is being kept under surveillance. 

The Senior Assistant Prosecutor advises that the complainants 
may, if they wish, consult with the Prosecutor preparatory to 
laying a charge under the City of Vancouver By-law No. 2531, 
the By-law for the abatement and control of noise. 

Mrs. Station has been so advised." 

Your Board submits the above report for the information of 

Council . 

(Copies of the Petition are circulated for the information of Council) 

DELEGATION REgUE^ST 
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HARBOURS AND PARKS MATTERS 


CONSIDERATION 

1. Vanier Park - Demolition of Building 14 

The Director of Planning and Civic Development reports as 
follows : 

"At a meeting of the Board of Parks and Public Recreation 
on February 10th, 1971, the following resolution was passed - 

'THAT City Council be requested to demolish old storage 
building #14 when the new Archives Building is finished, 
and that the temporarily reserved site of building #14 
be turned over to the care, custody and management of 
the Park Board. ' 

Council has recently instructed that working drawings be 
commenced on the Archives building which will include sufficient 
storage space to enable Building 14 to be demolished. Building 
14 is in that part of the former D.N.D. property reserved by 
City Council for Museum and related purposes . There is nothing 
in the resolution dealing with this matter to suggest that the 
inclusion of the site of Building 14 was temporary pending the 
demolition of Building 14. 

Until the new Archives and Centennial Museum extension is 
completed, until that part of the collection to be housed in the 
new building is moved and until the Museum Board has made arrange- 
ments for the disposal of the balance. Building 14 cannot be 
demolished. The new building is scheduled for completion early 
in 1972." 

Your Board submits the report of the Director of Planning 
and Civic Development for the CONSIDERATION of Council. 


**** 
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BUILDING AND PLANNING MATTERS 

RECOMMENDATIONS 

1. Alterations to Existing Gasoline 
Service Stations 


The Director of Planning & Civic Development reports as follows: 

"The Shell Oil Company Ltd. have filed three Development Permit 
Applications to carry out alterations to existing gasoline service 
stations. 

It is proposed to modernize the appearance of the existing service 
station buildings by providing new mansard type roof facias and 
installing new facing materials to the building exteriors. 

Two of the sites are located in a C-2 Commercial District. One 
site is located in a C-3 Commercial District. The Gasoline Service 
Station Location Policy as adopted by City Council in October 
1968, permits consideration of alterations and additions to the 
existing gasoline service stations at each of the locations. 

The Technical Planning Board and the Town Planning Commission 
recommend that each of the following Development Permit Appli- 
cations be APPROVED in accordance with the following recommendations 

A. Development Permit Application #55049 - 2480 West 41st Avenue 
Existing Gasoline Service Station at the South East corner of 
West 41st Avenue and Larch Street. Located in a C-2 Commercial 
District 


Recommendation ; 

That Development Permit No. 550 49 be APPROVED, in accordance 
with the submitted application, such plans and information 
forming part thereof, thereby permitting alterations to the 
existing gasoline service station on this site, subject to 
the following conditions: 

(1) Prior to the issuance of the Development Permit, 

(a) information is to be first submitted, to the 
satisfaction of the Director of Planning, that the 
fireplace log container has been removed or relocated 
to a position meeting the requirements of Section 
11(10) of the Zoning and Development By-law, 

(b) revised drawings are to be first submitted to the 
satisfaction of the Director of Planning, indicating, 

(i) the details of the screening to be provided 
on the property line adjacent to the City 
lane, with a miximum 12' vehicular access to 
the lane , 

(ii) the provision of suitable garbage containers 
properly screened, 

(iii) details of the location of any tire displays, 
etc., to be located on the site, such being 
in accordance with the regulations of Section 
11(10) of the Zoning and Development By-law. 

(2) All screening of the site is to be provided in accordance 
with the approved drawings and the requirements of the 
Zoning and Development By-law within sixty days from 

the date of issuance of the Development Permit, and 
thereafter to be permanently maintained. 
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(3) All landscaping is to be provided in accordance with the 
approved drawings within 6 months from the date of 
issuance of the development permit, and thereafter to be 
permanently maintained. 

(4) The development, including the use of the open portions 
of the site, is to be carried out and maintained at all 
times in accordance with the approved drawings and 
Section 11(10) of the Zoning and Development By-law. 

It should be noted that if Condition No. (1) above has not 
been completed within 60 days, expiring May 31, 19 71, then 
this Development Permit Application shall stand refused. 

B. Development Permit Application #55053 - 4314 West 10th Avenue 
Existing Gasoline Service Station at the South West Corner of 
West 10th Avenue and Discovery Street. Located in a C-2 
Commercial District 


Recommendation : 

That Development Permit Application No. 55053 be APPROVED, in 
accordance with the submitted application, such plans and 
information forming part thereof, thereby permitting al- 
terations to the existing gasoline service station, subject 
to the following conditions: 

(1) Prior to the issuance of the Development Permit, revised 
drawings are to be first submitted to the satisfaction 
of the Director of Planning, indicating, 

(a) the location of any tire displays or other displays 
on the site, with such being in accordance with the 
regulations of Section 11(10) of the Zoning and 
Development By-law, 

(b) the provision, on site, of a satisfactorily screened 
location for garbage containers, 

(c) the provision of suitable landscaping on the site, 
with additional landscaping being provided at the 
corners of the site adjacent to the streets, 

(d) the provision of screening on the property line 
adjacent to the City lane, with a minimum 12' 
vehicular access across that boundary. 

(2) The screening of the open portions of the site is to be 
completed in accordance with the approved drawings, 
within 60 days from the date of issuance of the 
Development Permit and thereafter to be permanently 
maintained . 

(3) All landscaping is to be provided in accordance with the 
approved drawings within 6 months from the date of 
issuance of this development permit and thereafter to be 
permanently maintained. 

(4) The development, including the use of all open portions 
of the site, is to be carried out and maintained at all 
times in accordance with the approved drawings and 
Section 11(10) of the Zoning and Development By-law. 

It should be noted that if Condition No. (1) above has not 
been completed within 60 days, expiring May 31, 19 71, then 
this Development Permit Application shall stand refused. 
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C. Development Permit Application #55124 - 1608 Georgia Street 

Existing Gasoline Service Station on the West side of Cardero 
Between Georgia and Alberni Streets. Located in a C-3 
Commercial District 


Recommendation : 

That Development Permit Application No. 55124 be APPROVED, in 
accordance with the submitted application, such plans and 
information forming part thereof, thereby permitting al- 
terations to the existing gasoline service station and the 
installation of new filling pumps, subject to the following 
conditions : 

(1) Prior to the issuance of the Development Permit, 

(a) revised drawings are to be first submitted to the 
satisfaction of the Director of Planning, indicating, 

(i) the location of any tire displays, fireplace 
log displays, etc., on the site, with such 
being in accordance with the regulations of 
Section 11(10) of the Zoning and Development 
By-law, 

(ii) the provision, on site, of a satisfactorily 
screened location for garbage containers, 

(b) the landscaping on the site to be first approved 
to the satisfaction of the Director of Planning. 

I (2) The screening on the site is to be maintained at all 

times . 

(3) All landscaping is to be provided in accordance with the 
approved drawings within six (6) months from the date of 
issuance of this Development Permit, and thereafter to 
be permanently maintained in good condition. 

(4) The development, including the use of all open portions 
of the site, is to be carried out and maintained at all 
times in accordance with the approved drawings and 
Section 11(10) of the Zoning and Development By-law. 

It should be noted that if Condition No. (1) above has not 
been completed within 60 days, expiring May 31, 1971, then 
this Development Permit Application shall stand refused." 

Your Board RECOMMENDS that the recommendations of the Director of 
Planning and Civic Development be endorsed. 

2. Public Safety Building - 
Appointment of Architects 

The City Building Inspector reports as follows: 

"Construction of the new Provincial Court Building should begin 
early in the Fall and assuming normal construction procedure, 
the building could be complete in the early months of 1973. It 
is highly desirable that the required alteration work in the 
existing Public Safety Building be commenced as soon as the 
Judges, Prosecutors and Court Clerks' Departments move into the 
new building. To this end architects should be appointed to begin 
design work on the proposed alterations. 

It is proposed that there should be a connection between the Public 
Safety Building and the new building. This could be a tunnel under 
the street or it could be an overpass. It is required in order to 
move prisoners from the jail to the court rooms and return, by a 
high security route, and also to facilitate intercommunication 
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between the Prosecutors and Court Clerks' Departments in the new 
building and the Police Department in the old building. 

This matter should be studied early in order that the connection 
will be in the best position in the two buildings. The architects 
are preparing the working drawings for the Court Building and the 
Engineering Department is preparing to close the lanes and divert 
the services and a firm solution to this problem will be required 
very soon. 

It is suggested that the architects for the Provincial Court 
Building should be appointed as architects for the alteration 
work in the Public Safety Building, and it is suggested that they 
be appointed right away. They can commence their work by studying 
the connection problem and, at the same time, can prepare a 
preliminary estimate of the overall cost of the work. The cost 
of the study of the connection problem would be absorbed in the 
architects overall fees. $500,000 is included in the current 5 
Year Plan for the alteration work but a realistic cost is not 
known at this time . 

RECOMMENDED that the firm of Harrison, Plavsic, Kiss be appointed 
as architects for the alterations to the Public Safety Building 
and that they be instructed first to find a solution to the 
connection problem and then to prepare a preliminary estimate of 
cost . " 

Your Board RECOMMENDS that the recommendation of the City Building 
Inspector be approved. 

3. Rezoning Application - South-west 

corner of 48th Avenue and Oak Street 

The Director of Planning & Civic Development reports as follows: 

"An application has been received from G. Hamilton, Architect, 7 40 
Nicola Street, requesting an amendment to the Zoning and Develop- 
ment By-law whereby Lots 11 and 12, Block 13, D.L. 526, being the 
south-west corner of 48th Avenue and Oak Street would be rezoned 
from an RS-1 One Family Dwelling District to a CD-I Comprehensive 
Development District. 

Submitted with the application is a letter which states: 

'I have been instructed by my clients Major Development 
Ltd. , to make application for the rezoning of the above- 
mentioned property from its present zoning to a CD-I zoning, 
to permit them to erect six townhouses as shown on the enclose 
plan and of an appearance as shown on the enclosed plan and 
of an appearance as shown by the enclosed artist's rendering. 
We ask the following points be taken into consideration: 

(a) There is a service station adjoining this site on Oak 
Street, which would make it very unlikely that this 

land can be developed as a single-family residence, which 
would front on to such a service station. We feel that 
this would have happened if there had not been a relu- 
ctance to develop under present regulations. 

(b) We think that our proposed development fronting on to 
48th Avenue would put the maximum distance between the 
residential portion and the service station, by means 
of cars being parked in the rear yard. 

(c) The appearance of the townhouses, staggered for greater 
aesthetic quality would be more or less that of a large 
house and should not detract from property values in the 
neighbourhood. 
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(d) My clients intend to offer these townhouses for sale at 

a substantial price, and will put considerable money into 
the outside and inside of these townhouses. There will 
therefore be pride of ownership involved, and the 
grounds will be kept well. We will be happy to supply a 
landscape architect's design for. the landscaping to 
reassure this aspect of the rezoning. 

(e) We feel that a density of 0.55 for a high class develop- 
ment of this nature is certainly preferable to other 
developments such as drive-in restaurants which have been 
previously proposed for this site, and should form a 

good buffer between the service station and the residences 
culminating in not the greatest but the best use of this 
land. ' 

Sketch plans submitted with the application indicate a two-storey 
structure, no basement or cellar, containing six two-storey town- 
houses each with a floor area of approximately 1,480 sq.ft. and a 
continuous carport along the southerly boundary of the townhouses 
some 18' in depth and 132' in length. The buildings maintain a 
12' setback from Oak Street, 24' setback from 48th Avenue and 5' 
from the north-south lane. 

The submitted plans also indicate the development having a floor 
space ratio of 0.55 which excludes the carports. 

The subject lots each have a frontage of 58.3' and a depth of 
140' and have been vacant for many years. The remaining 3 lots 
in the block to the south are zoned C-1 Commercial and are developed 
with a gasoline service station. The 4 lots on the west side of 
Oak Street between 49th Avenue and 50th Avenue are zoned C-1 
Commercial and RT-2 Two Family and developed with a gasoline 
service station and two family dwelling respectively. The other 
two corners at 49th Avenue and Oak Street are zoned RS-1 One 
Family Dwelling District and are developed with churches. The 
surrounding properties are zoned RS-1 One Family and developed 
with good single family dwellings. 

History : 

There have been several applications to rezone the subject lots from 
the present RS-1 One Family Dwelling District: 

(a) 1959 - Application to rezone to a C-1 Commercial District to 

construct a two-storey building for stores and 
professional offices. This application was denied by 
Council after reports thereon from Technical Planning 
Board and Town Planning Commission. 

(b) 1966 - Application to rezone to a C-1 Commercial District for 

a gasoline service station. This application was 
denied by Council after reports thereon from Technical 
Planning Board and Town Planning Commission. 

(c) April 1970 - Application to rezone to a CD-I Comprehensive 

Development District for a restaurant. This application 
was denied by Council after reports thereon from Technical 
Planning Board and Town Planning Commission. 

The Technical Planning Board on March 5, 1971, RECOMMENDED: 

'THAT the application be not approved as it is considered 
development of two single family lots to contain six town- 
houses as proposed is over-development of the site in 
relation to the adjacent single family areas. 

HOWEVER, favourable consideration would be given to rezoning 
of the two subject lots to an RT-1 Two Family Dwelling 
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District upon receipt of a fresh application, or amendment 
to the current application, which would restrict development 
of the two lots to two units per lot with the height of the 
buildings not to exceed 20' nor one storey, with the form 
of development then being similar to developments on the 
West side of Oak Street immediately south of 37th Avenue, 
South side of 41st Avenue at Willow Street, and the West 
side of Gambia north c£ 49th Avenue, and the floor space ratio 
being restricted to 0.45, and subject to the applicant 
obtaining Council's approval to acquire approximately 4' of 
the existing 20' City lane to be consolidated with the existing 
sites to meet the minimum site area of 8400 sq.ft. for each 
lot, it also being noted favourable consideration would be 
given by the Approving Officer to the resubdivision of the 
two parcels fronting onto 48th Avenue rather than currently 
onto Oak Street.' 

The Town Planning Commission on March 19, 1971, recommended that 
it be recommended to City Council that the application to rezone 
this site to a CD-I Comprehensive Development District for this 
particular development be refused. 

Your Board RECOMMENDS that the recommendations of the Technical Planning 
Board and the Town Planning Commission be endorsed. 

4. Rezoning Applications - North-west corner 
Balsam & West Broadway (2405 W. Broadway) 

The Director of Planning & Civic Development reports as follows: 

"Two applications have been received from Mr. W.A. Street, Barrister 
and Solicitor, requesting an amendment to the Zoning and Developmnnt 
By-law whereby Lots 11 and 12, Block 321, D.L. 526 being the north- 
west corner of Balsam & West Broadway would be rezoned from an 
RM-3 Multiple Dwelling District to either a C-2 Commercial District 
or CD-I Comprehensive Development District. 

The applicant states the purpose of his application is 'occupying 
the total building for commercial purposes. Main floor as Health 
Studio and second floor as offices and on-site ancillary parking 
for the purpose of continuing the use of the premises as Health 
Spa and the Corporation's regional offices.' 

The subject property consists of two lots having a total frontage 
of 100' on Broadway and a depth of 115'. The easterly 50' of the 
site is occupied by a Health Spa, permitted by the Board of 
Variance (the building had been formerly occupied as a dairy) . 
The westerly 50' of the site is used for off-street parking. 

In the 19 30's the subject property together with both sides of 
Broadway between Larch and Vine were zoned as a C-2 Commercial 
District as were most properties on Broadway. The subject lots 
were subsequently rezoned to an RM-3 Multiple Dwelling District 
by By-law No. 2466, June, 1937. 

History ; 

Since the original appeal in 1933 which permitted the construction 
of a retail dairy on this site, a total of 15 appeals have been 
considered by the Board of Variance. 

An appeal to occupy the existing building on this property as a 
health studio and office was approved by the Board of Variance on 
April 17th, 1958. 
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In 1959, three appeals were considered and denied by the Board 
of Variance, one to provide windows and utilize the second floor 
of the building for offices, and two appeals to retain the existing 
projecting illuminated sign. This second floor originally consisted 
of a small mezzanine, but was intended to provide a full floor. No 
permits were obtained. 

In 1961, an appeal to use and occupy the second floor for providing 
physical courses and exercise for under- developed children was 
allowed by the Board of Variance, subject to conditions. 

In 1964, an appeal to carry out renovations to the existing Health 
Studio was allowed by the Board, subject to the development being 
carried out in accordance with the sketch plans submitted, and in 
1969, a further appeal was allowed permitting interior alterations 
to the existing building. 

In March 1970, an appeal to permit the erection of a 1' x 20' 
illuminated fascia-type sign on the southerly wall of the existing 
Health Spa was allowed, subject to conditions, and on a final 
appeal in August of 1970 to use and occupy the entire second floor 
of the existing building the Board ruled it had no grounds for 
hearing this appeal. 

In April, 196 3, an application was made by Mr. Street to rezone 
the subject properties to a C-2 Commercial District 'to continue 
the presently occupied portions of the building in their com- 
mercial use (Health Spa) and to develop and use that portion of 
the second storey not already in use as general commercial offices.' 
The Technical Planning Board and Town Planning Commission recom- 
mended that the application be not approved for the following 
reasons : 

(a) The uses permitted by the Board of Variance permit a satis- 
factory form of development for this site. 

(b) Rezoning of this site to a C-2 Commercial District would 
permit an isolated commercial site in an area otherwise 
zoned and developed for residential purposes. 

City Council, in dealing with this application at a Public Hearing 
on July 22nd, 196 3, resolved: 

'That the applicant be advised that Council cannot approve 
the application as submitted but that it be suggested to 
him that he re-submit his application on the basis of 
CD-I Comprehensive Development District. ' 

It is understood the proposed development for a health spa is 
to provide a main office on the second floor anticipated for use 
as the general offices for the Lower Mainland. This would 
increase the required off-street parking by some eight spaces 
with a total minimum requirement under the Zoning and Development 
By-law being 22 spaces and one off-street loading space. 

Sketch plans submitted by the applicant indicate the provision 

of ten off-street parking spaces with no off-street loading shown. 

The Technical Planning Board at its meeting of March 5, 19 71, 
RECOMMENDED that the application for a C-2 Commercial District 
be not approved for the same reasons as set out by the Technical 
Planning Board and Town Planning Commission in 1963, and it being 
noted that under C-2 Commercial zoning, a club is a use requiring 
the approval of the Technical Planning Board and may be restricted. 
However, many outrights uses could occupy the site provided they 
met the required off-street parking and off-street loading re- 
quirements and other by-law regulations. 
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The Technical Planning Board further recommended that the 
application for a CD-I Comprehensive Development District be 
not approved as the proposed use is not considered to be a com- 
prehensive development under the terms of the Zoning and 
Development By-law. While it is agreed the rezoning of the two 
subject lots to a CD-I Comprehensive Development District res- 
tricting the use by by-law to a health spa would give greater 
control over the development than the C-2 Commercial District 
zoning, this control is already exercised through the Board of 
Variance and it is not considered appropriate to permit a change 
in zoning whereby the second floor would be used as a large 
office located within a residential area. 

The Town Planning Commission on March 19, 1971, endorsed the 
recommendations of the Technical Planning Board." 

Your Board RECOMMENDS that the recommendations of the Techncial Planning 
Board and the Town Planning Commission be endorsed. 

DELEGATION REQUEST - Mr. W. A. Street 

5. Zoning and Land use Policies 

Examination of San Francisco's Revised 
Downtown Policies 


The Director of Planning and Civic Development reports as follows: 

"A priority project of the Department comprises studies of 
Downtown land use patterns, mixtures, densities and implementation 
techniques. A major part of this will result in proposals for 
amendment to the Zoning and Development By-law. 

It is important that the experience of cities comparable to 
Vancouver be studied when innovations to our own system are being 
investigated. 

The City of San Francisco, which has numerous parallels with 
Vancouver's development, has completed extensive studies on 
downtown development. Subsequent revisions to San Francisco's 
land use policies and zoning ordinance have been adopted and in 
effect for approximately three years. The new system could now 
be examined to assess its success. 

As part of the Department's research, it is proposed a member 
of the Department visit the San Francisco Planning Department 
to study, discuss and examine their downtown land use policies 
and zoning regulations, including bonusing techniques, roof 
development, view protection, canopies, etc. 

The estimated cost to the City would be $250.00 and four days 
leave of absence with pay for the planner. 

It is recommended that Mr. George M. Peter, Planner II, in the 
Advance Planning and research Division be granted four days 
leave of absence on April 13th to 16th inclusive to do research 
in downtown San Franscisco and prepare evaluations of pertinent 
land use policies and municipal development controls; and, 
travelling expenses amounting to approximately $250.00. The 
Comptroller of Accounts advises that if approved, the costs 
would be charged against the account: Travel Expenses - City 
Officials. " 

Your Board RECOMMENDS that the foregoing recommendation of the Director 
of Planning and Civic Development be approved. 


39o 


Board of Administration, April 2, 1971 (BUILDING - 9) 

6. RS-1 Zoning - Height of Schools and 

other Permitted Uses, Other than Single 
Family Dwellings 

The Director of Planning and Civic Development reports as follows: 
" BACKGROUND 

On January 8, 1971, the Technical Planning Board recommended that 
the Director of Planning and Civic Development look into the 
question of heights of permitted uses, other than single-family 
dwellings in RS-1 zones (i.e.) schools, churches, etc., with regard 
to possible amendments to the Zoning By-law requirements. 

As a result of an application to construct an addition to an 
existing secondary school, the point was made that, as the addition 
was above the maximum height of 35' permitted in an RS-1 zone, the 
School Board was required to obtain the approval of the Board of 
Variance in order to construct the addition, being three storeys 
and 40' in height. 

This proposal intends to simplify the procedure by which approval 
may be obtained in order to construct a school building exceeding 
the maximum height of 2h storeys or 35' in RS-1 zones. At present, 
in order to obtain a Development Permit under the existing Zoning 
By-law for the above purpose, the only course of action is to appeal 
to the Board of Variance. 

ANALYSIS 

As a school site is usually large and the school building a 
greater distance from adjacent residential bui Idings , consideration 
could be given to extending the permitted height of school 
buildings . 

After consultation with School Board officials it was established 
that new school structures rarely exceed three storeys or 40 feet, 
but occasionally the design of a four-storey structure does occur. 
It would appear then that a 50' height limitation could be estab- 
lished as maximum height allowable within the jurisdiction of the 
Technical Planning Board. 

It is suggested that exemption from the existing height limit of 
2h storeys or 35 feet should be considered in RS-1, RS-2 and RT-2 
Districts only. Other districts presently allow heights exceeding 
50 feet or are unlikely to require new schools. 

It is suggested that exemptions from existing height limitations 
should be at the discretion of the Technical Planning Board, and 
that the following points should be given due regard in the 
exercise of this discretion: 

(a) the height and bulk of the building and its location in 
relation to the site and surrounding residential buildings; 

(b) the overall design and general amenity of the area. 

As churches and other institutional uses tend to be located on 
much smaller sites than schools, the same justification for height 
exemption does not apply. It is felt that in rare cases, when 
an exception is justified, it may be accommodated through existing 
procedures . 
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RECOMMENDATION 

The Technical Planning Board recommends that Section 1, Sub- 
section B of the RS-1, RS-2 and RT-2 District Schedules be 
amended by adding the following: 

In the case of schools (public or private) the Technical 
Planning Board may, in its discretion, increase the 
height set forth herein, provided that the said building 
does not exceed a maximum height of 50 ' . In the exercise 
of this discretion, the Technical Planning Board shall have 
due regard to: 

(a) the height and bulk of the building and its location 
in relation to the site and surrounding residential 
bui Idings , 

(b) the overall design of the building and general 
amenity of the area. 

It is further recommended that the Director of Planning and Civic 
Development be authorized to make application to amend the By-law 
accordingly and that such amendment be submitted direct to Public 
Hearing after report from the Town Planning Commission." 

Your Board RECOMMENDS that the report of the Director of Planning and 
Civic Development be approved. 

INFORMATION 

7. Urban Renewal Scheme 

(Britannia Community Services Centre) 

The Director of Planning and Civic Development reports as follows: 

"The City Clerk has received letters dated March 25, 1971, from 
Mr. J.T. Williams for the Province and March 29, 19 71, from Mr. 
K.B. Ganong for Central Mortgage and Housing Corporation in 
response to his letters of March 18 forwarding the City's appli- 
cation for approval and contributions towards the implementation 
of the above-mentioned scheme. The letter from the Province refers 
to the dislocation of residents by clearance for the centre. The 
letter from Mr. Ganong notes that C.M.H.C. cannot accept the 
submission as a formal application for financial assistance until 
a formal recommendation is received from the Province. 

The Technical Planning Board's report of March 12, 1971, submitted 
with the City's applications to the Senior Governments includes 
the statement that relocation arrangements will be investigated 
and detailed proposals and estimates will be prepared. Work is 
proceeding on this aspect with the intention of recommending to 
Council as soon as possible, on relocation arrangements so that 
the required information can be submitted to the Senior Governments. 

Your Board submits the foregoing report of the Director of Planning and 
Civic Development for the INFOFIMATION of Council. 

(Copies of letter dated March 25, 1971, from the Province and 
March 29, 1971, from C.M.H.C. are circulated for Council's 
information) 
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8. Apartment Building Development 
1000 Cypress Street 


The Director of Planning and Civic Development reports as 
follows : 

"Mr. C. F. Roberts, Architect, on February 4, 1971, filed 
Development Permit Application No. 54697 to erect an eight 
dwelling unit apartment building at a site on the east side 
of Cypress Street between McNicoll and Ogden Avenues. 

The site is zoned as an RT-2 Two Family Dwelling District. 

In March 1970, following consideration of the Low Density 
Multiple Housing report at a Public Hearing, City Council 
approved an amendment to the RT-2 Zoning District to allow 
Town House and Garden Apartments subject to the special 
approval of the Technical Planning Board; compliance with 
new regulations of the RM-1 Multiple Dwelling District and 
notification of such adjoining property owners as the 
Technical Planning Board deems necessary. 

Previously the RT-2 Two Family Dwelling District Schedule of 
the Zoning By-law provided that an apartment building was 
subject to different regulations and also subject to special 
approval by City Council on report from the Town Planning 
Commission and Technical Planning Board and notification of 
property owners. 

Brief History 

Mr. C. Roberts, Architect, in November 1968, filed a Development 
Permit Application No. 47150 to erect an eight dwelling unit 
apartment building on this site. This application was sub- 
sequently withdrawn pending Council 's considering possible 
By-law changes which would have included a possible increase 
in allowable floor space ratio. Property owners within the 
area were notified of this Development Permit Application and 
replies in favour and in opposition were received. 

Mr. Roberts in August 19, 1970, filed a new Development Permit 
Application No. 53125 to erect an eight dwelling unit apartment 
building on this site. This application was filed on the 
basis of the new regulations approved by City Council, March, 
1970. 

Surrounding property owners were notified of this particular 
Development Permit Application and letters both of objection 
or in favour were received in reply. 

This Development Permit Application was eventually WITHDRAWN 
as the plans of development as then submitted were not wholly 
in compliance with the Zoning By-law regulations with 
particular regard to site coverage. 

Subsequently the Technical Planning Board were advised of the 
application being withdrawn and that a new Development Permit 
Application may shortly be submitted. The Technical Planning 
Board resolved if a new Development Permit Application was 
filed; persons to be notified would be restricted to the 
area immediately surrounding the subject site (as is customary 
for notification when required for other Development Permit 
Applications) . This concerned some 35 properties in an area 
bounded by Ogden Avenue to the north, Chestnut Street on the 
east, the lane south of McNicoll on the south and approximately 
315 West on Cypress Street. 


cont 'd , 
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Clause #8 continued : 

It was recognized that the proposed area of notification would 
exclude certain persons who lived in the larger area and had 
previously advised of their objections or support for the proposed 
development on the previous two applications. 

In October 1970, the City Clerk's Office received 28 form letters 
from persons residing in the area in support of the Development 
Permit Application No. 53125 (subsequently withdrawn). 

In response to an inquiry in City Council on the proposed apart- 
ment development a Board of Administration Inquiry Report dated 
February 8, 1971, was submitted to City Council - copy attached. 

Current Development Permit Application #54697 

The plans of development as filed with Development Permit 
Application No. 54697 required and have now been amended to 
comply with the appropriate regulations of the Zoning and 
Development By-law. 

35 immediate surrounding property owners have been notified of 
this current Development Permit Application #54697. Within the 
area notified; 7 letters of objection and 3 letters of support 
were received. Outside the area notified 5 letters of objection 
and 1 letter of support were received. 

The Technical Planning Board has received the favourable advice 
of the Design Panel ; and would be prepared to approve Development 
Permit Application #54697 to permit an eight dwelling unit 
apartment building. 

Before making a final decision the Technical Planning Board 
requested that City Council be first advised of the application 
having regard to the letters received and that if approved the 
Development Permit would allow the first apartment building in 
accordance with the new regulations within the RT-2 Two Family 
Dwelling District area bounded generally by Arbutus Street; 
Ogden Avenue; Chestnut Street and a former CPR Right-of-Way 
south of Creelman Avenue." 

Your Board submits the foregoing report of the Director 
of Planning and Civic Development for the information of Council. 

(attached is a copy of the Board of Administration 
'Enquiry report' dated February 8, 1971) 

(Copies of letters received from residents in the area 
in support or objecting to the proposed development are 
on file with the City Clerk) 


FOR ADOPTION SEE PAGE(S) Ik^'lJ}^ 
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FIRE AND TRAFFIC MATTERS 


CONSIDERATION 

1. Offer No. 12-171-4 - Firemen's Work Coats 

The Purchasing Agent reports as follows: 

"Offers were opened in the Purchasing Agent's Office on February 
5th, 1971, for Firemen's & Fire Chiefs' Work Coats. The report is 
submitted for Coioncil consideration as Union Status and local prefer- 
ence is involved. 

Two bids were received - 

A. Scythes & Co. - made by non-union labour in 

Toronto, Ontario - 13,456.40 

B. Jones Tent & Awning - made by union labour in 
Vancouver. (Price has been adjusted to reflect 

the 67^ local content). - $3.747.02 

Difference - 8^% or | 290.62 

Jones Tent & Awning have supplied these garments in the past and they 
meet all specifications. 

Scythes & Company meet the material specifications, but we have not 
asked them to produce a sample which can be used to judge the style 
and construction specifications. We do not believe they should be 
put to the expense of producing such a sample unless they are the 
selection of Council. 

We, therefore, recommend that if Council selects Scythes & Company, 
the award be subject to them supplying a satisfactory sample garment. 

The 59^ Provincial S.S. Tax is in addition to prices shown in the 
report and tabulation. " 

Your Board 

Submits this report without recommendation for Council CONSIDERATION. 

2. Theatre Row Parking 

The City Engineer and Director of Planning report as follows: 

"On Jme 16th, 1969, 635^ of the business owners and proprietors 
of the two blocks of Granville Street between Robson and Nelson Streets, 
known as Theatre Row, subfnitted a petition requesting that parking 
be reinstated in these two blocks. 

Parking was removed in 1968 to conform to the theme of beautifica- 
tion of Theatre Row. At that time it was felt by the merchants ' 
representatives that aesthetically, vehicles should not be allowed to 
park along the curbs, yet they did not want to lose the entire facility 
of the curb space. Both objectives were achieved by eliminating 
parking and instituting a series of Loading Zones and Passenger Zones 
together with extensions of the existing bus zones. 

Initially, the Police Department did not rigidly enforce the use 
of the loading zones, but as the amount of parking in these zones 
increased and interfered with their proper use for loading, the Police 
were obliged to ticket violators. 

Following receipt of the petition, the matter was referred to the 
Planning Department for comment. Discussions between the Planning 
Department and the merchants could not resolve the matter since there 
appears to be a division of thinking among the merchants. 

cont 'd , , . , 
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( FIRE - 2) 


Clause No. 2 continued : 

800 BLOCK GRANVILLE STREET 

The introduction of the five-lane traffic arrangement on Granville 
Street in November, 1970, precludes the re-establishment of parking 
in the North half of the 800 Block. The remainder of this block, 
after deducting curb space for the mid-block pedestrian crossings, 
bus zone and required passenger zones would allow for only three park- 
ing spaces. Re-establishment of parking in the 800 Block Granville 
Street for three parking spaces is not considered to be worthwhile, 
and in any case almost half the merchants in this block are opposed 
to reinstating parking. 

900 BLOCK GRANVILLE STREET 

Essentially then we are dealing with the request as it relates 
to the 900 Block (between Smithe and Nelson Streets) where 78^ of the 
merchants requested in the original petition that parking be reinstated, 
and 15% requested in a recent poll. 

In this block there are a potential 22 curb parking spaces, 10 
on the West side and 12 on the East side. The remainder of the curb 
space is required for loading zones and the mid-block pedestrain 
crossing. 

Additional public parking is available in some eight off-street 
lots within a block and a half of the 900 Block Granville Street, 
three of which have 600 parking spaces, 360 spaces, and 350 spaces 
respectively. 

The absence of curb parking has some effect on moving traffic 
in that although an additional moving lane cannot be formed, the 
interference due to parking and deparking is minimized. 

The Planning Department is of the opinion that parking should not 
be reinstated in this block because it conflicts with the environ- 
mental and aesthetic goals of the Theatre Row Beautif ication, and also 
to be consistent with the recommendation that curb parking not be pro- 
vided in the 800 block. If, however, parking is reinstated, the 
Planning Department feel it should be regulated with a short time 
limit and that the parking meter layout and design be implemented in 
the same high standard as other street furniture on Theatre Row. 
However, short term parking, if installed, would still result in 
unrestricted evening and Sunday parking, i.e. during periods of maxi- 
mum pedestrian activity. 

It should be noted that curb parking was retained on Granville 
Street South of Nelson, following the beautif ication treatment in 
that section last year. 

In summary, three-quarters of the merchants request that parking 
be reinstated, while the Planning Department feels this is not desir- 
able from an environmental point of view. The retention or removal 
of parking in this block is not critical at this time with respect 
to moving traffic. 

The matter of whether or not parking should be reinstated in 
the 900 Block Granville Street is submitted for Council's Considera- 
tion." 

Your Board submits the matter to Council for CONSIDERATION. 

(Copies of the petition received June 16th, 1969 are circulated 
for the information of Council)^ 

DELEGATION REQUESTS . 


* * * * 


FOR ADOPTION SEE PAGE(S) 
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FINANCE MATTERS 
RECtMlENDATIONS 


Sinking Fund and Investment Matters - Februarvt 1971 


The Board considered the following report of the Director of Finance respecting 

(a) Security transactions during the month of February, 1971 

(b) Summary of Securities held by the General and Capital Accounts as at 
February 28, 1971. 

GENERAL AND CAPITAL ACCOUNT TRANSACTIONS 

Maturity Maturity Term 

Type of Security Date Value Cost Days 

Bank Deposit Receipts Purchased for Redemption in February, 1971 

1 Mercantile Bank of Canada Feb. 5/71 $400,263.01 $400,000.00 4 
10 Bank of Montreal Feb. 15/71 400,246,58 400,000.00 5 
18 Toronto Dominion Bank Feb. 26/71 400.460.27 400.000.00 8 

$1.200.969.86 $1.200.000.00 

Bank Deposit Receipts Purchased for Redemption in March. 1971 

2 Banque Canadienne Nationale Mar. 31/71 $504,880.14 $500,000.00 57 
9 " " " Mar. 31/71 403,397.26 400,000.00 50 

15 Royal Bank of Canada Mar. 31/71 503,495.89 500,000.00 44 

15 Mercantile Bank of Canada Mar. 31/71 503,495.89 500,000.00 44 

23 Bank of Montreal Mar. 31/7 1 502.712.33 500.000.00 36 

$2.417.981.51 $2.400.000.00 

■ t- ■ t- 1 » t I . t . I . I ■ » i.it 1.1.1 I I ti t.t. 
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CEMETERY PERPETUAL CARE FUND TRANSACTIONS 

Maturity Maturity Term 
i_ Type of Security Date Value Price Cost Yrs/Mo 


Debentures Purchased 

11 City of Van. 5% May 1/78 $8,000.00 $86.21 $6,896.80 7/3 

16 Greater Vancouver Oct. 1 8/7 

Reg. Dist. 9k% 79/80 4.000.00 103.095 4.123.80 9/7 

$12.000.00 $11.020.60 

TAYLOR MANOR TRUST TRANSACTION 

Maturity Maturity Term 
Da t i e Type of Security Date Value Price C ost Yrs/Mo 


Debenture Purchased 

. 10 City of Van. 3 3/4% Apr. 1/73 $^1.000.00 $92.50 $925.00 2/2 

********************* 
GENERAL AND CAPITAL 
Summary of Securities Held as at February 28. 1971 
Type of Security Par or Maturity Value Cost or Book Value 

Shdrt Terra 


Bank Deposit Receipt due 1971 $ 7.018.816.58 $ 6.700.000.00 

Medium Terra 


B.C. Hydro & Power Authority 7% 

Parity Bonds due Sept. 1/75 $ 200.000.00 $ 200.305.59 


RECOMMENDATION: Recommended by your Board that the report of the Director of Finance on 
Sinking Fund Matters for February, 1971 be confirmed. 
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2 . Additional Programming Staff and 
Increase in Computer Size - 
Data Processing and Systems Division 

Your Board has received a report from the Director of Finance 
! and Co-ordinator of Data Processing and Systems regarding the problems 
the Computer Programming and Operations Branches of the Division are 
experiencing with a steadily increasing workload. The report contains 
recommendations for two additional positions, one of which is a Branch 
Head in the Programming Branch, plus the acquisition of certain aids 
to the computer programming function as detailed on the bottom of page 
2 and the top of page 3 of the report and summarized in points 5 and 6 
of Section I below. The recommendations will alleviate the most 
critical problems. 

The report also describes the workload of the computer itself, 
pointing out that it is currently operating 2^ shifts per day, and also 
pointing out that the workload increase is primarily due to: 

(a) new systems; 

(b) increased demand and need for better and more timely 
management and government reporting; 

(c) volume increases (Social Service is a good example) ; 

(d) increases in complexity and operating time caused by 
external factors (e.g. senior government legislation 
and regulation changes). 

The recommendations are to increase the speed of the printing 
unit, increase the memory size, add an additional magnetic disk unit 
and other minor miscellaneous items. The Finance Department anticipates 
that these additions will handle our needs for at least the next two 
years, assuming that no very large new systems are needed (e.g. Police 
Inquiry System). Within the near future, new technological develop- 
ments are expected in computer equipment which, while not affecting 
staffing requirements, should either reduce the equipment cost or 
allow more computer work to be done for the same dollars. These 
developments are being watched and will be reported to Council in due 
course . 

The recommendations from Sections I and II of the report are 
as follows: 

SECTION I 

We recommend that: 

(1) two additional positions be created for the Data Processing and 
Systems Division, the first to be programming Supervisor, Pay 
Grade 30; the second to be a Programmer II, Pay Grade 24, as 
classified by the Director of Personnel Services. The additional 
annual cost of these two positions is $24,562, at 1971 rates and 
fringe benefits, with the cost in 1971 being $15,635; 

(2) a desk and chair be provided from surplus for each of the 
incumbents of the two positions, at a cost of $225; 

(3) temporary space be provided in the vacant space previously 
occupied by Property and Insurance ; 


Cont ' d . 
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Clause No. 2 (Cont'd.) 

(4) one filing cabinet be provided from surplus at a cost of $25; 

(5) subject to approval of the recommendations in Section II of 
this report, that the City contract to lease the Autoflow 
programs from Applied Data Research at a three year lease 
cost of $9,088 (cost for a three year period) and $1,178 
annually thereafter, and the PL/1 compiler from IBM at an 
annual lease of $3,312 ($1,656 for the remainder of 1971), 
subject also to contract approval by Corporation Counsel; 

(6) that an electronic calculator be provided for the Programming 
Branch at a cost of $1,000; and 

(7) that the report of the Director of Personnel Services re the 
two new positions be approved. 

SECTION II 


We recommend that the following components described in 
recommendations (1), (2) and (3) following be added to the computer 
system, at a recurring annual cost of $40,935 (1971 - $17,166), and 
a one time installation cost of $5,431: 

(1) an IBM 1403 (Nl) printer to replace the IBM 1403 (2) printer at 
an annual rental increase of $3,348 and that the 1403 Nl 
adapter be added to the IBM 2821 unit at a one time cost of 
$4,100 plus an installation charge of $426, plus Provincial 
Sales Tax; 

(2) (a) an additional 32,000 positions of magnetic core memory 

(b) internal timer 

(c) 1 - 2311 disk drive 

(d) 3 - 2316 disk packs 

at an annual rental increase of $25,788 (1971 - $10,745) plus 
Provincial Sales Tax; 

(3) The Central Processor be removed from the Government Rental 
Plan at an annual cost increase of $9,852, plus Provincial 
Sales Tax; 

(4) that the costs be approved in advance of 1971 Budget approval, 
and be subject to contract approval by the Corporation Counsel. 

The recommendations result in increased costs as follows: 

Full Year 1971 

Recurring Portion of One Time 

Annual Recurring Costs Costs 

Programming (Detailed costs on $26,874 $17,291 $10,338 

Page 3 of supporting report) 

computer (Detailed costs on $40,935 $17,166 $ 5,431 

Page 6 of supporting report) 


TOTAL $67,809 $34,457 $15,769 

The Director of Personnel Services has also submitted his 
report on the classification of the two new positions. The classifi- 
cations are as follows: 

. . . Cont'd. 
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Clause No. 2 (Cont'd.) 

Programming Supervisor 

P.G. 30 ($994 - 1189) 1971 1st half rates 
($1138 - 1189) * 

* effective rate under Personnel 
Regulation 160-1 (a) (2) 

Computer Programmer II 

P.G. 24 ($758 - 905) 1971 1st half rates 

The detailed reports of the Director of Finance, Co-ordinator 
of Data Processing and Systems and the Director of Personnel Services 
contain the supporting information and are circulated for Council 
information. This report has been discussed with the Business Manager 
of the Municipal and Regional Employees ' Union who is in agreement 
with the proposed classification of the new positions but not with 
the recommended exclusion of the Programming Supervisor from Union 
jurisdiction. He has agreed, however, to the immediate establishment 
of the position at the recommended level, subject to the question of 
exclusion being settled at a later date . 

Your Board RECOMMENDS that Council approve the recommendations 
of the Director of Finance, the Co-ordinator of Data Processing and 
Systems and Director of Personnel Services, in advance of the 1971 
Budget . 

CONSIDERATION 


3. Offer No. 6-171-8 - Printing of 
City of Vancouver Annual Report 

Offers for printing 600 copies of the City of Vancouver 
Annual Report were opened in the Purchasing Agent's Office on March 10, 
1971. Copies of the tabulation are circulated for the information of 
Council . 

Bids were received as follows: 

Low Bid - J. W. Boyd Ltd. $3,600.80 - NON UNION FIRM 

2nd Low - Evergreen Press $4, 191 .00 - UNION FIRM 

Difference $ 591.80 - (approx . 16% Higher) 

Both firms have printed the Annual Report satisfactorily in 
the past, and both firms are able to meet our printing schedule as 
laid out in the specifications . 

Your Board submits the foregoing report for Council CONSIDERATION 
as Union Status is involved. 
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4. Civic Reception - 

French Swiimning Team 

A letter has been received from the Canadian Amateur Swimming 
Association, advising that the French Swimming Team will be visiting 
the City from April 6-8, 1971, as part of a Canadian Tour. There 
will be 10 swimmers, 3 team officials and 3 chaperones in the party. 

The Canadian Amateur Swimming Association is requesting 
that the City host a dinner or luncheon in honour of the French Team. 
The approximate cost, if local officials are included, will be $200. 

Your Board notes that Council has dealt with similar requests 
as follows : 


Feb. 1971 - All-Japan International High 

School Rugby Team - Civic Dinner 


- $350 Approved and 
Entertainment Cttee . 
be empowered to make 
necessary arrangements, 


March 1970 - B.C. Gymnastic Association 
Civic Luncheon. 


- $300 Approved, the 
details to be left 
in the hands of the 
Entertainment Cttee 
with power to act. 


Your Board submits the foregoing for the CONSIDERATION of 
Council and, should the request be approved, arrangements be left in 
the hands of the Entertainment Committee. 

5 . Civic Reception - Caledonia Senior 
Secondary School Road Run 

A letter has been received from the Chairman of the Terrace 
Road Runners, advising that some 60 Skeena - Caledonia boys, as a 
Centennial Project, will be participating in a Terrace to Vancouver 
Road Run, April 11 - 16, 1971. The objectives of this group are: 

(a) To Provide a Major B.C. Centennial Project 

(b) To Provide Motivation for a Physical Fitness Training Program 
Among Students 

(c) To Help Promote Throughout the Province More Recognition and 
Awareness of the City of Terrace 

(d) To Raise Money for Physical Fitness Facilities such as the 
Proposed Terrace Arena 

(e) To Provide a Historical, Geographic and Social Learning Situation 


Accommodation will be in various schools between Terrace and 
Vancouver, and meals are being provided by various service clubs. Each 
runner is also contributing $20.00. Accompanying the 60 runners will 
be 20 adults, and the Chairman of the organization is requesting that 
the City of Vancouver host a dinner for the athletes on arrival, or 
some other form of welcome. 

It is estimated that, if a dinner is involved, the approximate 
cost will be $400. 

Your Board submits the foregoing request for the CONSIDERATION 
of Council and, should the request be approved, arrangements be left in 
the hands of the Entertainment Committee. 
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6 . Reception - International Realtors 

The Canadian Chapter of the International Real Estate 
Federation has written advising of a tour of International Realtors 
and their wives from 22 foreign countries who will be arriving in 
Vancouver after having attended the Congress in Montreal, April 25 - 
29, 1971. There will be approximately 130 people and they will be 
leaving Montreal visiting 10 major cities in 13 days, three of which 
will be spent in Vancouver. 

It is stated that in all cities, the hosting is being 
financed by the Real Estate Industry, Civic Governments, Provincial 
Governments plus the private sector. 

The cost to provide the local program is just over $4,000, 
and the Western Co-ordinator of the Federation is requesting that the 
City of Vancouver contribute $500 as assistance in hosting these 
people . 

Your Board submits the foregoing request for the CONSIDERATION 
of Council. 

(Copies of the organization's letter dated March 26, 1971, 
are circulated for the information of Council.) 

7 . Travel Assistance - 

John Oliver School Concert Band 

A letter has been received from the John Oliver Band Association, 
advising that the Concert Band is planning a tour of Europe and Britain 
this Summer. 

To help make this possible, the parents of the Band members 
formed an Association to raise funds with a target of $30,000. To 
date, they have raised nearly $20,000. 

The Association, therefore, is requesting that the Council 
approve a grant of an unstated amount to assist the students in making 
this tour . 

Your Board notes that Council has dealt with similar requests 
as follows : 

July 1970 - B.C. Lions Beefeater Band - No Action. 

Travel to Baltimore . 

June 1970 - John Oliver Choir - $1,000 Approved. 

Travel to Wales. 

July 1969 - B.C. Lions Beefeater Band - $500 Approved. 

Travel to Europe . 

Your Board submits the foregoing for the CONSIDERATION of 
Council and notes that the Association wishes to appear as a delegation 
in support of its request. 


DELEGATION REQUEST - JOHN OLIVER BAND ASSOCIATION 
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8. Travel Assistance - 

The Vancouver Bach Choir 

A letter has been received from the Vancouver Bach Choir 
advising that it has been invited to take part in an International 
Choir Festival and competition in Holland this June. 

The Choir, during this visit, will be giving several 
concerts in southern Holland and in Belgium. It is stated that, 
at the City of Hulst in Holland, accommodation is being provided 
and a civic reception and tour have been planned by the Dutch 
Government . 

Seventy-five members will be making the tour at a cost 
of $26,000 and, over a period of two years, the organization has 
raised $21,000 of this amount. 

The Choir is, therefore, requesting a grant of an unstated 
amount to help underwrite the balance of $5,000 required. 


Your Board notes that Council has dealt with similar requests 


as follows 
June 1970 

Feb. 1970 
June 1969 


John Oliver Choir 
Travel to Wales. 

Vancouver C.B.C. Radio Orchestra 
Assistance re Tour of Northern 
British Columbia. 

B.C. Boys' Choir 
Tour to Europe . 


- $1,000 Approved. 


- No Action. 


- $1,000 Approved. 


Your Board submits the foregoing request for CONSIDERATION 
and notes that the organization wishes to appear before Council as a 
delegation in support of its request. 

(Copies of the letter from the Bach Choir are circulated 
for the information of Council.) 

DELEGATION REQUEST - THE VANCOUVER BACH CHOIR 

9. Grant Request - 

Canadian Track & Field Association 

A letter has been received from the Canadian Track & Field 
Association advising it is trying to provide a program of International 
competition for Canada's top athletes. One hundred and twenty athletes 
took part last year, with a total cost to the Association of $60,000. 
The Federal Government contributed $10,000 towards that amount. 

This year the Association is of the opinion that the 
Municipalities should also contribute and, in this regard, they ask 
that the City of Vancouver contribute $50 on. behalf of each local 
athlete participating (17 local athletes are named in the communication.) 


Your Board submits the foregoing request for the CONSIDERATION 


of Council 


(Copies of the Association's letter dated March 24, 1971, 
are circulated for the information of Council.) 
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10 . Grant - Junior Symphony Society 

A letter has been received from the Junior Symphony Society 
requesting a grant of $3,000 towards the Society's Summer Music Camp 
or a Bursary Fund or the orchestra itself. 

The Summer Camp in its fifth consecutive year was to be 
partially financed by the B.C. Cultural Fund, however the anticipated 
amount of $6,000 has been reduced to $3,000, therefore it is 
jeopardizing this event and the Society's activities. 

The Society last year applied for a grant of $5,000 and 
appeared on July 7, 1970, as a delegation in support of this request. 
The Council took no action. 

Your Board submits the foregoing request for the CONSIDERATION 
of Council. 

(Copies of the Society's letter dated March 9, 1971 are 
circulated for the information of Council . ) 


INFORMATION 

11. Traffic Access and Parking Study - 
Pacific National Exhibition 


The City Engineer reports as follows: 

"On June 16, 1970, Council approved the City's participation 
in a joint study, together with the Pacific National Exhibition, 
on traffic access and parking problems at the P.N.E. 

This study, which was undertaken by the firm of N.D. Lea and 
Associates, has now been completed and a copy of the report 
is on file in the City Clerk's Office. 

It is suggested that Council may wish to receive this report, 
request a detailed presentation by the consultant and refer 
the consultant's report to the Board of Administration for 
review by other City officials." 

Your Board submits this matter to Council for INFORMATION. 


RE COMMENDAT I ONS 

12 . New Account - City of Vancouver 
Single Men's Unit Imprest Fund 

The Director of Finance reports as follows: 

"The Director of Welfare Services has requested that an 
Imprest Bank Account be opened at the Canadian Imperial 
Bank of Commerce, Hastings & Abbott Street, to expedite 
the handling of cash issues at the Single Men's Unit. 

The City's Internal Auditor has reviewed the intended 
operation of the account and agrees that the account is 
needed. The amount will be $1,200.00. 


Cont ' d . 
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Clause No. 12 (Cont'd.) 

It is recommended that an account be opened at the Hastings 
and Abbott Branch of the Canadian Imperial Bank of Commerce 
in the name of the City of Vancouver Single Men's Unit 
Imprest Fund and that the Director of Finance be given 
authority to designate the signatories from time to time, 
and to sign the usual Bank forms related to this deposit 
account . " 

Your Board RECOMMENDS that the above recommendation of the 
Director of Finance be adopted. 

13 . Polling District Changes - 1972 

In line with the program of making improvements to the 
Polling District arrangements during off years, the City Clerk 
proposes to create three new Polling Districts in the area from 
Cambie Street east to Boundary Road and 16th Avenue south to 
Marine Drive. In addition, modifications are being made to three 
other Districts in order to improve the facilities in terms of 
convenience to the voters . 

In order that the changes may be reflected in the Voters' 
List, it is necessary to do this work many months ahead. 

The City Clerk, therefore, requests Council's approval 
in principle, which, when given, will permit him to make the 
necessary changes and introduce them by By-law immediately prior 
to the 1972 Municipal Election. 

Your Board RECOVIMENDS approval of the City Clerk ' s request 

(Circulated for the information of Council are copies of a 
portion of the Polling District Map showing the proposed 
additions and changes.) 


****** 


FOR ADOPTION SEE PA6E(S) l^LlJ.^^ 



BOARD OF ADMINISTRATION 


PERSONNEL MATTERS 


REGULAR REPORT 


MARPH 26, 


1971 


RECOMMENDATION 


1. 


Salary and Classification Review - One 
Position, G. A. Smith, Senior Fire Alarm 
Operator, Electrical Division, Enaineerina 
Department . 


The Director of Personnel Services reports as ■Follows: 

"At the request of the Deputy City Engineer, I have 
reviewed the duties and responsibilities of the above position. 

Mr. Smith's duties normally involve receivina fire alarm, 
inhalator and emergency calls on an assianed shift, ascertainina 
the nature and location of the fire or emergency, and dis- 
patchina appropriate equipment with the assistance of a Junior 
Fire Alarm Operator. 

Beginning August 1, 1969, however, Mr. Smith was renoved 
from his regular duties and given the full time special assian- 
ment of reviewing the fire alarm dispatching procedures and 
amending them as required for the new communication equipment 
to be installed in the Pire Alarm Office. Durina the eirrht 
month period of the project (Auaust 1, 1969 to March 31, 1970) 
he was paid his regular rate plus ten percent for additional 
responsibi li ties . 

The Deputy City Engineer now advises that, althouah Mr. 
Smith returned to his regular shift on Anril 1, 1970, he was 
required to continue duties related to the special project while 
performing his regular work as a Senior Operator. This situ- 
ation continued until October 31, 1970. The extra duties in- 
cluded completing the preparation of new procedures, reviewing 
and amending reference file cards and liaison with the ^ire 
Department regarding the response to the new procedures. This 
work occupied about one quarter of his time during the period. 

I therefore RECOMMEND that Mr. Smith receive his regular 
rate plus an additional 5 percent for extra responsibilities 
beginning April 1, 1970 and continuing until October 31, 1970. 

The estimated additional cost of this proposal, includina 
fringe benefits of ten percent is $323.00. The Comptroller of 
Accounts advises that funds will be provided from the 1971 
Budget of the Department. 

This report has been discussed with the Citv Enaineer and 
the President of the Vancouver ^ire T^ighters' Union, both of 
whom are in agreement." 


/• . . . continued 
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Clause #1 continued ; 
SURMARY 

Present ^roDOsed Effective 

Incumbent Classification Classification Date 

G.A. Smith Senior ^ire Alarm Operator Senior ^ire Alarm Vrom Anril 

(Jan.l - .Tun. 30, 1970 - Ooerator ^eaular 1, 1970 

$831 Der month; Jul. 1 - rate dIus 5% ^'or to Oct. 

Dec. 31, 1970 - $847 per additional 31, 1970 

month) resDonsibilitv 

Your Board RECOMMENDS that the above recommendations of the 
Director of Personnel Services be adopted. 

2 . Addition to Personnel Regulation 175-1, Probation Period 

The Director of Personnel Services reports as follows : 
"Personnel Regulation 175-1 presently reads as follows: 
'175-1 Inside, Nurses, Fire, Electrical, Foremen 

(a) All appointees to staff are on probationary status for the 
first six (6) months of employment. As probationers, they 
have no seniority rights or privileges and receive no 
preference for promotion, transfer or reclassification. 
Certain positions as outlined in Union Agreements or 
Minutes of Council have a stipulated probation period of 
one (1) year. Satisfactory work performance during the 
probation period is required if the employee is to be 
recommended for appointment as a permanent member of 
staff. ' 

In recent months, certain problems have arisen which have demonstrated a 
need to clarify this regulation in respect to the probationary period for 
transferred employees. Consequently, I have prepared the following 
addition to this regulation which is submitted for Council's adoption: 

(b) (Except for Fire) 

Permanent employees who have received a transfer to a position 
with the same classification and pay in another department 
on a competitive basis are required to serve a further 
probationary period. 

If they apply for another position during this probationary 
period, they will not receive the same preference for 
promotion, transfer or reclassification that is given to 
other permanent employees who have successfully completed 
their probationary period. 

Should the permanent employee fail the probationary period 
in the new position, then the Personnel Services Department 
will endeavour to place him in another suitable vacancy 
as soon as possible . 


/ continued 
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Clause #2 continued : 

The Unions concerned with this regulation have been notified of this 
proposal and have not indicated any objections except for the Fire 
Fighters' Union which has requested to be excused from this new 
provision (Section b) since it does not appear to affect their 
bargaining unit." 

Your Board RECOMMENDS that: 

(1) the above recommendation of the Director of Personnel Services 
be adopted; 

(2) section 'b' of Regulation 175-1 not apply to the Fire Fighters' 
Union • 

3. Classification and Salary Review - E.F. Rideout, 
Assistant City Analyst, City Analyst's Laboratory, 
Health Department 

The Director of Personnel Services reports as follows: 

"At the request of the City Medical Health Officer, I have reviewed 
the duties and responsibilities of the above position. 

The incumbent assists in the overall administration and supervision 
of all aspects of the City Analyst's Laboratory and also performs 
some of the most complex technical work. He engages in varied 
toxicological analyses for the City and Provincial Coroners and 
conducts tests of water, effluents, food products, beverages and 
other materials submitted by the Health Department and by the 
general public. Other duties include attendance in court as an 
expert witness, giving lectures to various groups, developing 
and testing new analytical techniques, and in conjunction with the 
City Analyst, determining the types of supplies and equipment 
needed by the Laboratory. 

These duties are similar in nature and scope to those performed 
at the time of my last review in 1968, and I therefore recommend 
no change in classification on the basis of job content. 

I have, however, reviewed the salary for the position in the light 
of both external rates paid for comparable work, and also internal 
comparisons, in the latter case with particular emphasis on the 
Woods, Gordon recommendation regarding the City Analyst. As a 
result of this review, I wish to recommend that the salary for 
Assistant City Analyst be adjusted from Pay Grade 30 to Pay Grade 
32, effective April 1, 1970. This will maintain the traditional 
differential between the City Analyst and Assistant City Analyst 
classes of five pay grades, a relationship which I consider to 
be appropriate in view of current City practice and also the 
practice in comparable outside organizations. 

The estimated recurring annual cost of this proposal, determined 
by the increase in the final step in the pay range at 1971 rates 
and including fringe benefits of 10 percent is $1,491. The 
Comptroller of Accounts advises that the necessary additional funds 
for 1970 and 1971, estimated at $2,550. will be provided by an 
adjustment to the 1971 departmental budget. 

/ continued 
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Clause #3 continued: 

This report has been discussed with the City Medical Health 
Officer and the Business Manager of the Municipal and Regional 
Employees Union, both of whom are in agreement. 

SUMMARY 


„ ^ Proposed Effective 
Present. . ^-^ ■ i- ■ 
Incumbent classification Classification Date 

E.F. Rideout Assistant City Assistant City April 1, 

Analyst Analyst 1970" 

P.G. 30 P.G. 32 

($994 - 1189)* ($1083-1301)* 

*First Half 1971 rates 

Your Board RECOMMENDS that the above recommendation of the Director 

of Personnel Services be adopted. 


* *** 


FOR ADOPTION SEE PA6E(S) 
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BOARD OF ADMINISTRATION 
PERSONNEL MATTERS 

SUPPLEMENTARY REPORT APRIL 2, 1971 


INFORMATION 


1. Attendance of Senior and Other Staff Members 
at Seminars etc.. Not Covered by the Roster 
of Conferences 


The Director of Personnel Services reports as follows: 

"On February 9, 1971, City Council requested a report from 
the Board of Administration on the attendance of senior 
staff members at seminars etc., apart from the approved 
Roster of Conferences. 

The Assistant Director of Personnel Services has prepared 
tabulations on Senior Staff and Other Staff who have 
attended seminars and courses not covered by the approved 
Roster of Conferences for 1970. Tabulations and summaries 
are circulated for Council's information as requested." 

Your Board submits the foregoing for the INFORMATION of 
City Council. 


****** 


FOR ADOPTION SEE PAGE(S) 
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BOARD OF ADMINISTRATION 

PROPERTY MATTERS 
APRIL 2, 1971 

RECOMMENDATIONS 

1 . Dunsmuir-Mel ville Connector 

Expropriation of Lots 32 & 33, Block 2, D.L. 1 85 
and Bowell McLean Motor Co. Ltd. 

615 Burrard Street 

The Supervisor of Property and Insurance reports as follows: 

"On January 19, 1971, City Council approved the 
expropriation of Lots 32 and 33, Block 2, D.L. 1 85 
which is required for the Melville-Dunsmuir Connector. 

The improvements comprise a 2-storey and basement reinforced 
concrete building, built in 1926 and used as a showroom, 
office and service area for a General Motors dealership. 

The City Solicitor, by letter dated March 25, 1971, advises 
that Mr. Maguire, Solicitor of Bowell McLean Motor Co. Ltd., 
has expressed the desire of his client to have an early 
disposition of this matter. 

The City Charter provides that by agreement of the parties 
the question of compensation can be decided by a single 
Arbitrator. Mr. Maguire agrees that in the interests of 
saving expense and to expedite arbitration proceedings, it 
would be preferable to agree on the appointment of a single 
Arbitrator. He has suggested the appointment of Mr. Alex 
W. Fisher, Q.C. The City Solicitor advises he would concur 
in his appointment. 

RECOMMENDED that Mr. Alex W. Fisher, Q.C. be appointed as a 
single Arbitrator in this matter." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of 
Property and Insurance be adopted. 

2. Hostel for Single Men (South Side 
Cordova Street between Jackson and Dunlevy) 

The Supervisor of Property and Insurance reports as follows: 

"On January 19, 1971, City Council adopted the following 
recommendation of the Board of Administration: 

'that Lots 10 to 16, Block 57, D.L. 196 
be approved as a site for a hostel for 
single men, and further that the Supervisor 
of Property and Insurance be instructed to 
negotiate for the purchase of these lots.' 

Lot 11, which is required for the hostel site, and Lot 9, 
situated on the western boundary of the site are owned by 
George Donovan of Donovan Limited, which business is 
located across the lane from the proposed hostel site and 
fronting on Hastings Street. Mr. Donovan acquired these 
properties several years ago with the plan of purchasing 
Lot 10 and developing the site with a warehouse and parking 
lot to be used in conjunction withiis present business. 


continued . . /2 
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Item 2 Cont'd . 

The plan for the hostel prohibits Mr. Donovan from 
developing these lots with his proposed addition. 

Mr. Donovan requires at least a 50' site for his 
proposed warehouse and parking lot. This could be 
accomplished if Lot 8 was acquired by the City and 
exchanged for Lot 11, with Mr. Donovan paying the 
difference in market value. Lot 8 is improved with a 
two-storey frame dwelling with full basement erected in 
1890. This dwelling contains 7 rooms and is owner 
occupied. Lot 11 is improved with a one-storey non- 
basement frame dwelling erected in I9IO. The rear L|.0 ft. of 
the lot is reserved by the owner for parking and the 
dwelling is occupied by a tenant. From a preliminary 
investigation Lot 8 is considered to have a higher market 
value than Lot 11 . 

In connection with the proposed exchange it is noted that 
Sec. 538 of the Vancouver charter provides as follows: 

'Where, in the exercise of the City's powers 
of acquiring real property, it appears to the 
Council that it can acquire for the city a 
larger or other area of real property in the 
same block at a more reasonable price or on 
terms more advantageous to the City than those 
at which it could acquire the part immediately 
required for its purposes, the Council may 
acquire such larger or other area, and may 
afterwards dispose of so much of it as is not 
so required . ' 

RECOMMENDED that the Supervisor of Property and Insurance be 
authorized to negotiate for the purchase of Lot 8, Block Si > 
D.L. 196, for the purpose of an exchange for Lot 11, Block 57 j 
D.L. 196, subject to the present owner of Lot 11 paying the 
difference in market value." 

Your Board 

RECOMMENDS the foregoing recommendation cf the Supervisor of 
Property and Insurance be adopted. 

3. West Side 5100 Block Ruby Street, North of 
B.C. Hydro Right -of -Way 

Acquisition of Street Corner Cut-off 

The Supervisor of Property and Insurance reports as follows: 

"The installation of curbs and gutters on Ruby Street between 
Wellington Avenue and the B.C. Hydro Right-of-Way , as a Local 
Improvement, was approved by Council at a Court of Revision 
on March 11, 1 971 • 

As part of the street improvement, the City Engineer has 
requested the acquisition of a 10' x 10' corner cut-off 
from Lot 5 of Parcel A, Block 11, D.L.'s 36 and 51, as 
shown on attached plan marginally numbered LF 5^09. This 
corner cut-off is required to improve vehicular access from 
Ruby Street, which is only 33' wide to the lane adjoining 
Lot 5- 

Following negotiations, the owner has agreed to convey the 
requested corner cut-off subject to the following conditions: 


continued . . 
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Item 3 Cont'd . 

(a) Payment for loss of land (50 sq.ft.) $50.00 

(b) Payment for loss of 2 trees 10.00 

(c) If the existing concrete retaining wall is cut, 
the replacement wall is to be tied in so as to 
prevent separation. 

(d) The ornamental pine tree west of the corner 
cut-off to be trimmed back only. If removal 
of the tree is absolutely essential, the owner 
to be compensated $25.00. 

The City Engineer has endorsed this settlement. 

RECOMMENDED that the Supervisor of Property and Insurance be 
authorized to acquire the portion of Lot 5 of Parcel A, Block 
11, D.L.'s 36 and 51 » as shown on plan marginally numbered 
LP 5^09) on the foregoing basis, the cost to be charged to 
account code 1 1+6/1 8OI." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of 
Property and Insurance be adopted. 

[|.. Kent Avenue North Extension: 

Expropriation and replotting of 
Lands South of C.P.R. Right-of-Way 
fronting on Fraser River 

The Supervisor of Property and Insurance reports as follows: 

"On July 29, 1969, City Council adopted a report of the Board 
of Administration, Building and Planning Matters, dated July 11, 
1969, concerning the assembly of various City, Provincial and 
privately-owned lands located East of Gladstone Street between 
the C.P.R. Right-of-way and the Praser River to provide sites to 
be leased for industrial development. This scheme includes the 
extension of Kent Avenue North between Nanaimo and Elliott 
Streets to allow a trunk sewer to be installed. The existing 
and proposed subdivisions are illustrated on Planning Department 
Drawings #[|.l4l|.8-lB and #i+iji|8-2B, which are circulated. 

Further to this report, the Supervisor of Property & Insurance 
was instructed to commence negotiations for the acquisition of 
various lands including the following: 

(a) the South 33 ft. of that part of Lot 2 (except portion 
coloured red on Reference Plan 58l3) Blk. fO, D.L.s 
258 and 329 located North of the C.P.R. Right-of-way. 
The portion has an area of approximately 6,300 sq. ft. 
and is required for road purposes to enable the con- 
struction of the aforementioned trunk sewer to proceed; 

(b) all of that part of Lot 2 (except portion coloured 

red on Reference Plan 58l3) Blk. 70, D.L.s 258 and 329 
located South of the C.P.R. Right-of-way and Lot 6A the 
West 10 ft.. Sub. 3, Block 70, D.L.s 238 and 329 also 
located South of the C.P.R. Right-of-way. These portions 
have a combined area of approximately 5 » 300 sq. ft. and 
are required for replotting purposes. 


cont ' d . 
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Item li continued 

Lot 2 is a large parcel which fronts on S.E. Marine Drive and 
has an area of approximately 2 acres. Improvements consist of 
a 2?g storey frame dwelling erected in 1910. This building has 
been seriously vandalized in recent years and is not habitable. 
The southerly portion of this parcel, separated from the 
remainder by the C.P.R. Right-of-way, has a frontage of 
approximately 190' on the Eraser River. Lot 6A the W. 10 ft. 
provides an additional 10 ft. of river frontage. The depth 
of this 200 ft. of river frontage varies from 27' on the West 
side to 37' on the East side. 

The subject lands are presently zoned CD-I Comprehensive 
Development District. These lands are also subject to established 
building lines which provide for the future extension of Kent 
Avenue North and Kent Avenue South. These building lines run 
parallel to and 33' perpendicularly North and South of the C.P.R. 
Right-of-way. In the event of an application for a development 
permit, these strips would have to remain clear of improvements 
except by special agreement. Similarly, if a new subdivision 
was to be applied for, these strips would have to be dedicated 
for road as a condition of approval. 

Following extensive negotiations with the owner, which have 
included the possible acquisition of the whole of these lands, 
this party has refused to accept an offer of $12,7i|-0.00 for the 
portions required as designated above. This amount is supported 
by two independent appraisals and is considered to represent 
fair and equitable compensation. After consultation with the 
City Solicitor, it is proposed to proceed with expropriation. 

It is noted that the City Engineer requires the early possession 
of the portion for Kent Avenue North in connection with the 
sewer program for this area. 

RECOMMENDED, 

(a) that the offer of $12,7[|.0.00 made to the owner through the 
office of the Supervisor of Property and Insurance on 
behalf of the City, be confirmed as representing due com- 
pensation for the portions of property to be acquired. 

(b) that, since the City has failed to come to an agreement with 
the owners to acquire the said property for the sum of 
$12,7^4-0.00, the said property be expropriated and that the 
resolution submitted under 'motions' be passed. 

(c) that Professor E.C.E. Todd be appointed as the City's 
nominee to the Board of Arbitration to be constituted to 
determine the amount payable to the owners by reason of 
said expropriation." 

Your Board 

RECOMMENDS the foregoing recommendations of the Supervisor of 
Property and Insurance be adopted. 

(Copies of Drawings #J|i|J| 8-lB and #i4.[j_I|_8-2B are circulated 
for the information of Council) 

5. Keefer Street Pedestrian Overpass: 

Easement over Lot 1, Block 120, D.L. l8l 
630 Raymur Street 

The Supervisor of Property and Insurance reports as follows: 

"On January 26th, 1971j City Council approved the construction 
of a pedestrian overpass on the alignment of Keefer Street over 
the Burlington Northern Railway Right-of-way adjacent to the 
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Clause No. 5 continued: 

Raymur Housing Development and instructed the Supervisor of 
Property and Insurance to acquire the necessary rights to con- 
struct said overpass. This structure is required to reduce the 
hazard to school children in the vicinity who cross the right-of- 
way when travelling between their homes and Seymour School. 

The subject property comprises a site approximately 158' x 191' 
in size, zoned M-1 Industrial, improved with a concrete hollow 
block building, approximately 12,080 sq. ft. in size, erected 
in 1965, which is used as a warehouse. A strip 20' in width 
fronting Raymur Avenue is landscaped and the property is served 
by a commercial crossing from Raymur Avenue. Parking and 
manoeuvring room for 2 loading bays has been developed along 
the north boundary of the property. 

Upon sale of this property in 1965 to the present owners, the 
City reserved a Public Utilities Easement over the north 2o ' of 
this site, which strip is restricted in use to parking or as a 
driveway. It will be necessary to modify the present easement 
agreement to enable the said pedestrian overpass to be erected 
and occupy the north I4. ft. of air space over the easement area. 
The right-of-way required for this structure is 8 ft. in width 
and is to be centered on the boundary line between the subject 
property and adjoining Lot B, Block 120, D.L. 1 81 . 

The property is leased to Barrymore Carpets Ltd. and after 
discussions with the lessee and the lawyer for the owners of the 
property, it has been proposed that the parties enter into an 
agreement granting the City permission to construct the Keefer 
Street Pedestrian Overpass. The City will undertake to deal with 
the lessee's claim for disruption of business, inconvenience of 
operation, loss of earnings and additional operative expenses 
which may be incurred during construction. It will be the 
responsibility of the lessee to submit details of claims and if 
settlement cannot be mutually agreed upon, the claim will be 
submitted to an Arbitration Board set up under the terms of the 
Arbitration Act of British Columbia. 

It is anticipated that disruption should be minimal. 

The owner, through his solicitor, has agreed to grant the City 
the additional easement rights required to construct the overpass, 
for the sum of $250.00, including legal costs. 

RECOMMENDED that the City enter into agreements with the owner and 
the lessee on the foregoing basis with the agreements drawn to the 
satisfaction of the City Solicitor." 

Your Board 

RECOMMENDS the foreoing recommendations of the Supervisor of 
Property and Insurance be adopted. 

6. Old Georgia Viaduct Demolition 

Right -of -Way through B.C. Hydro & Power Authority 
and C.P.R.Co. Lands 

- Memoranda of Agreement with Lessees 

The Supervisor of Property and Insurance reports as follows: 

"Reference is made to Item J, Works and Utility Matters, 
December I8, 1970j confirmed by Council, December 22, 1970, 
approving the awarding of the' contract for demolition of the old 
Georgia Viaduct. 

Meetings have been held with the successful bidder and officials 

of both B.C. Hydro & Power Authority and the Canadian Pacific Railwa 

continued . . /b 
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Clause 6 Cont'd 

Co. to determine the effect the demolition will have on their 
operations and possible ways of minimizing any disruptions to thei 
business . 

The agreements entered into with B.C. Hydro & Power Authority and 
Canadian Pacific Railway Co. granting the City permission to 
construct the Georgia Viaduct Replacement over their lands, 
contain clauses requiring the City to demolish the old Georgia 
Viaduct. In addition to the B.C. Hydro & Power Authority and 
Canadian Pacific Railway Company's own occupations, there are two 
leasehold properties which are improved with buildings that are 
beneath the old Viaduct. The City Engineer and the demolition 
contractor have been able to detemine the portions of the lease- 
holds which will be required as work areas during demolition. 

The City Solicitor considers that a memorandum of agreement will 
have to be entered into with the lessees wherein the lessees will 
grant the City and its contractors the right of entering the 
leasehold property for the purpose of demolishing the old Viaduct. 
The City will undertake to deal with the lessees' claims for 
disruption of business, inconvenience of operation, loss of 
earnings and additional operative expenses which may be incurred 
during demolition. The City Solicitor is of the opinion that the 
claims should be settled after the actual demolition as both 
parties will be able to determine the exact losses suffered and 
expenses incurred. It will be the responsibility of the lessees 
to submit details of claims and if settlement cannot be mutually 
agreed upon, the claims will be submitted to an Arbitration Board 
set up -under the terms of the Arbitration Act of British Columbia. 

The amount of disruption is difficult to estimate. There are 
four buildings directly under the Viaduct, portions of which 
must be vacated during the time demolition is proceeding over- 
head. Two of the buildings are occupied by lessees and two by 
the B. 0. Hydro & Power Authority. The contractor at this time 
cannot estimate, with any certainty, the speed at which demolition 
will proceed. In addition, there are open areas under the Viaduct 
and immediately adjoining the Viaduct right-of-way, which will 
be required for work areas. City staff will be working closely 
with the owners, lessees and demolition contractor in an 
endeavour to minimize disruption. 

Basic authority of City Council is required to negotiate and 
enter into written agreements with the parties affected on the 
basis outlined above. When an agreement has been negotiated, 
it will be reported to City Council for confirmation. 

RECOMMENDED that the Supervisor of Property and Insurance and 
the City Solicitor be authorized to negotiate with lessees of 
B.C. Hydro & Power Authority and the Canadian Pacific Railway 
Co. on the above basis, subject to report back on each individual 
negotiation . " 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of 
Property and Insurance be adopted. 
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7. Old Georgia Viaduct Demolition 

- Agreements with Western Assembly Ltd. 
and Mcintosh Cartage Go. Ltd. 

Reference is made to a separate report entitled "Old Georgia 
Viaduct Demolition - Right-of-Way through B.C. Hydro & Power 
Authority and Canadian Pacific Railway Co. Lands - Memoranda 
of Agreement with Lessees" wherein the general concept of entering 
into agreements with the lessees was set out, with the recommend- 
ation that each separate negotiation would subsequently be reported 
to Council for confirmation. 

The Supervisor of Property and Insurance reports as follows: 

" Western Assembly Ltd . occupy a Canadian Pacific Railway freight 
shed and land, under lease LV 3028. The City requires the 
lessee's permission to allow the demolition contractor to work 
over the leased premises and occupy some of the lands adjoining 
the Viaduct as a work area. There are four piers supporting the 
old Viaduct which run through the building, these will be removed 
and the building reinstated. The company's operations will suffer 
disruption as no one will be allowed in that portion of the 
building while demolition is proceeding overhead. There will 
have to be close co-operation between the contractor. Western 
Assembly Ltd. and the Railway Company while work is proceeding 
in this area. 

Western Assembly Ltd. have agreed to enter into the necessary 
agreement with the City of Vancouver on the basis of the concept, 
set out in the separate report. 

Mcintosh Cartage Co. Ltd . lease a large area of land from B.C. 
Hydro & Power Authority, on which they have a number of buildings. 
One of these buildings is straddled by the old Georgia Viaduct 
and the City requires the lessee's permission to allow the 
demolition contractor to work above the building and occupy 
some of the lands adjoining the Viaduct as a work area. The 
company's operation will suffer disruption as no one will be 
allowed in that portion of the building while demolition is 
proceeding overhead. In addition, on one side of the building 
there is a private truck roadway with a railway siding on the 
opposite side of the building. There will have to be co-operation 
in scheduling between the contractor, Mcintosh Cartage Co. Ltd. 
and the B.C. Hydro Authority while work is proceeding in this area. 

Mcintosh Cartage Co. Ltd. have agreed to enter into the necessary 
agreement with the City of Vancouver on the basis of the concept 
set out in the separate report. 

RECOMMENDED that the City enter into agreements with Western 
Assembly Ltd. and Mcintosh Cartage Co. Ltd. drawn to the 
satisfaction of the City Solicitor, on the foregoing basis." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of 
Property and Insurance be adopted. 

8. (a)Sales - Industrial 

S/E Corner Heat ley Avenue & Alexander Street 
N/W Corner Cordova & Hawks Streets 
Redevelopment Project 2, Area A-5 

The Supervisor of Property and Insurance reports as follows: 

"The City of Vancouver, in partnership with the Government of 
Canada (Central Moitgags and Housing Corporation) and the Province 
of British Columbia, has, under Urban Renewal Project 2, 
acquired and cleared certain lands which were advertised for 
sale through this office on behalf of the Partnership subject 
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Clause 8 (a) Cont'd . 

to the following conditions: 

(d ) Purchasers must submit with their offers for the 

land, information on the use and approximate size and 
type of building- or buildings proposed. 

(ii) Purchasers will be required to enter into an agreement 
with the City of Vancouver to start development within 
eighteen months and to complete development within 
thirty- six months from the date of the purchase. 

(iii) The date of sale will be the date that the offer to purchase 
is approved by City Council and Central Mortgage and 
Housing Corporation. 

(iv) No purchasers shall, except with prior written consent 
of the City resell, lease or otherwise dispose of the 
land in the project area before development is completed. 

(v) The purchaser shall grant the City, on behalf of the 
Partnership, an option to repurchase the land at the net 
sale price, which option will be exercised if development 
is not started within eighteen months or is not completed 
within thirty-six months from the date of purchase. 

(vi) The pixrchaser agrees that if his bid is accepted to 
support any local improvements which have been initiated 
by the City and to pay the levies imposed against the 
land under the Local Improvement By-law with respect 
thereto . 

In accordance with Urban Renewal Project 2, an extensive 
program of Municipal servicing is being undertaken in 
Area A-5, including paving of the streets and lanes, 
street lighting and the installation of new sidewalks, 
curbs and gutters. Purchasers of properties in this area 
are advised that, as a result of the Urban Renewal Project, 
they will receive 50^ relief from their portion of annual 
local improvement taxes . 

(vii) Lands to be consolidated into sites of not less than 
50' in frontage wherever feasible. 

(viii ) Purchasers to enter into any necessary agreements with 
the City in regard to easements or bulkheads as applicable 
to various sites. 

RECOMMENDED that the following offers to purchase be approved 
under the terms and conditions set down by City Council. 

Re: Lot A, Block l^, D.L. 1 81 , Plan 196 

Situated S/S Alexander between Heatley 
and Hawks Streets zoned M2 


NAME 


LOT 


APPROX. SIZE 


SALES PRICE 


TERMS 


CONDITIONS 


Charles 
Hodgson 


A 


68' 


$21 ,500.00 


City 
Terms 
@ 9% 


Nil 


Re: Lot A, Block 51, D.L. 1 8l , Plan 196 

NAi" Corner of Cordova and Hawks Sts. zoned M2 


Arthur ^ 50 ' x 1 22 ' $20,000.00 City 

^••^^^^^ Terms Nil 

@ 9% 
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(PROPERTIES - 9) 


8(b) Sale; Champlain Heights - Residential 


Recommended that the following applications to purchase received 
by the Supervisor of Property & Insurance be approved under the 
terms and conditions set dovm by City Council. These lots are 
marketed on the basis of fixed price in accordance with Council's 
instructions regarding the sale of single family residential lots 
in Champlain Heights. 

Re: Lot 63, S/S 51 st, between Tyne & Todderick 
Lot 9k-, S/S 52nd, between Tjne & Todderick 
District Lot 339. Plan #1 3659. Zoning RS-1 


NAME 

Prank Xaver 
Halterlein 
& 

Simone 

Annette 

Halterlein 


LOT APPROX. SIZE 


SALES PRICE TERMS CONDITIONS 


63 50' X 128 .1 

W 130 


$14,000.00 Gash 


Nil 


John Loewen 
& Co. Ltd. 


94 59 . 94 ' X 120 $15,000.00 
59.95' 


City 
Terms 
@ 9% 


Nil 


Lot 25, Block 1 & 8, D.L. Nig 339 

S/S I|.8th Avenue between Tyne & Boundary 

Zoning; RS-1 


Gerard Emile 25 
Bessette 
& 

Elsie L. 
Bessette 


48.32 X 1 57 . 61 
157.51 


$13,600.00 


City 
Terms 
@ 9% 


Nil 


FOR ADOPTION SEE PAGE(S) r^^Zl 
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REPORT TO COUNCIL 
STANDING COMMITTEE ON FINANCE 
APRIL 1, 1971 

The Standing Committee of Council on Finance met on Thursday, 
April 1, 1971, in the No. 1 Committee Room, Third Floor, City Hall, 
at 9:30 a.m. 

PRESENT: Alderman Adams (Chairman) 

Aldermen Bird, Broome, Calder, Hardwick, 
Phillips, Rankin and Sweeney. 

ABSENT: His Worship the Mayor (Leave of Absence) 
Alderman Linnell (Leave of Absence) 
Alderman Wilson (Civic Business) 

CLERK TO 

THE COMMITTEE : R. Henry 


The Minutes of the meeting held March 18, 1971, were adopted. 

PART I 

The following recommendations of the Committee are submitted 
for the action of Council: 

RECOMMENDATIONS 

1 . 1971 Civic Grant Recfuests 

The Committee continued its consideration of 1971 Civic 
Grant Requests. In this regard, the Committee noted a report of the 
Board of Administration dated March 29, 1971, concerning certain 
Voluntary Health, Education, Recreation and Welfare Agency grants 
re Information Centres which had been reviewed by the Joint Technical 
Committee, Department of Social Planning/Community Development. A report 
of the Board of Administration dated March 23, 1971, concerning the 
Vancouver Art Gallery's grant request was noted also. 

The Committee took action as follows: 

(A) The following grants RECCMMENDED by the Committee received 8 
affirmative votes: 


App ' n . 
No . 


NAME 


REQUESTED RECOMMENDED 


CONDITIONS 


115 Fraserview Killarney 
Action Centre 


$ 3,700 


$ 2,500 


118 Crisis Intervention 
& Suicide Prev'n. 
Centre 


10,000 


5,000 Subject to 50% 

recoverable from 
C.A.P. 


605 Riley Park Area 
Council 


14,900 


2,360 For Information 

Services . 


608 Frog Hollow Neigh- 
bourhood House 


1,434 


915 


Cont ' d , 


42d 


;3tanding Committee on Finance, April 1, 1971 
:iause No. 1(A) (Cont'd.) 


i ^pp ' n , 
No . 


614 


612 


NAME 

Grandview Woodland 
Area Council 

Mount Pleasant Area 
Council - Inf. Centre 

Kitsilano Information 
Centre 

Strathcona Infor- 
mation Centre 

West End Community 
Bulletin Board 


350/55 Vancouver Art 
Gallery Assn . 


REQUESTED RECOMMENDED 
$ 3,500 $ 2,712 


2,470 


105,983 


2,120 

1,680 

540 

204 

94,407 
5,834 


Up to 
576 


198 


384 

550 

585 
955 
245 


Vancouver's Theatre 2,000 1,000 

in the Park + 3,000 (loan) 


Van. & Lower Mainland 20,519 
Industrial Dev. Com. 

Town Planning Com. 3,950 

Festival of Forestry 7,500 

Salvation Army Red 100,000 
Shield Bldg. Fund 


10,000 

2,500 
3,500 
25,000 


201 


Vancouver Detoxi- 
fication Centre 


1,000 1,000 
(Bice, for 1970) 


CONDITIONS 


Operating Costs . 

Major repairs and 
renovations . 

Minor repairs; 
subject to approval 
of Building Inspector 

Painting the Members ' 
Lounge 7 subject to 
approval of Building 
Inspector . 


And it be recom- 
mended that similar 
amounts be approved 
by succeeding Council 
up to and including 
1974 . 


B) The Committee RECOMMENDS that no action be taken with respect to 
grant requests from the following organizations: 


Cont'd. 
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Clause No. 1(B) (Cont'd.) 
App ' n . 

No. NAME REQUESTED 

136 Mental Patients' Association $ 4,500 

Joshua Society 8,200 

575 Vancouver Chamber of Commerce - 500 

Clean-Up Week 


(C) The following grants RECC^WENDED by the Committee did not receive 
8 affirmative votes: 

App ' n . 

No. NAME REQUEST RECOMMENDED REMARKS 


In Theatre Rental - 


In Theatre Rental. . 

(As requested, infor 
mation received 
subsequently re 
Theatre Rentals : 

1969 - $24,863 

1970 - $25,066) 


On a matching basis 


320 Vancouver Opera $ 20,000 $ 11,325 

Association 

380 Vancouver Symphony 50,000 25,000 

Society 


950 International Peace 100+ 100 
Arch Association 

953 Vancouver Sea 30,000 10,000 

Festival Society + 10,000 


(D) No action was taken by the Committee with respect to the following 
grant requests, however, the Committee RECOMMENDED that, should the 
organizations still wish to appear as delegations, arrangements 
will be made at a future meeting: 

App ' n . 

No. NAME REQUESTED 

310 Kiwanis Musical Festival $ 750 

324 Jeunesses Musicales Du Canada 3,495 

540 B.C. & Yukon Chamber of Mines 5,000 

566 Native Daughters of B . C. 800 

127 Lower Mainland Society for the 5,000 

Physically Handicapped 

176 Vancouver Inner-City Services 10,000 

Project - Risk Fund 

250 Khalsa Diwan Society 8,314 


Cont'd. 


1+2-^ 

42 / 


standing Committee on Finance, April 1, 1971 
Clause No. 1(D) (Cont'd.) 


App ' n . 
No . 

NAME 

REQUESTED 

305 

Vancouver Little Theatre Assn. 

$ 3,000 

O Z7 ^ 

IMK^l. i-LL vV C o L. XilUXdil U. X L.U. X. d X OWv^Xtr L-J/ 



Western Dance Theatre Society- 

5,000 

396 

Finnish Organization of Canada - Loc.55 

3 ,000 

398 

Metro - Co-Op Theatre Society 

6,492 

626 

B.C. Civil Liberties Association 

5,000 

390 

Vancouver Society for Asian Art 

2 ,000 


PART II 

The following actions of the Committee are reported for the 
information of Council: 

INFORMATION 


2 . 1971 Civic Grant Requests 

(A) Central Information Services 

RESOLVED that consideration of the $2,000 recommended by the Joint 
Technical Committee, Department of Social Planning/Community Develop- 
ment, for this service be deferred pending a delegation from the 
United Community Services appearing before the Committee. 

(B) Greater Vancouver Visitors and Convention Bureau 

($410,000 recfuested) 

RESOLVED that consideration of a grant of $100,000 be deferred pending 
the hearing of a delegation from the organization. 

3 . Increase in Grants in Lieu of Taxes 

At the last meeting of the Committee, when dealing with 
Si^ndry Grants in Lieu of Taxes, the Board of Administration was requested 
t6 report on the reasons for the increase shown in this appropriation 
from $6,282 in 1968 to $90,863 in 1969. 

The Committee noted a communication from the Comptroller of 
Accounts dated March 24, 1971, setting out an analysis of the major 
grants approved by Council in 1969 and in 1970. 

RESOLVED that the foregoing communication be received. 


****** 


FOR ADOPTION StE PAGE(S) ^±1 ± 
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STANDING COMMITTEE OF COUNCIL 
ON TRANSPORTATION 
APRIL 1, 1971 


A meeting of the Standing Committee of Council on Transportation 
was held in the No. 1 Committee Room on Thursday, April 1, 1971, 
at 2:00 p.m. 

PRESENT: Alderman Wilson, Chairman 

Alderman Adams, Broome, Bird, 
Rankin, Harwick, 
Sweeney, Calder and 
Phillips 

ABSENT: His Worship the Mayor (leave of absence) 

Alderman Linnell (leave of absence) 

CLERK: M. James 


The minutes of the meeting of February 11, 1971 were adopted. 

PART II 

The following action of the Committee is submitted for the informa- 
tion of Council. 

INFORMATION 

1 . Greater Vancouver Regional District Transportation Function 
investigations Phase 2, an5 ' 

Proposed Vancouver Citizens . Transportation Commission 

Present at the meeting were Mr. A.C. Kelly, Director, the Greater 
Vancouver Regional District and Mr. Lash, Planner for the Create^" 
Vancouver Regional District. 

As this meeting was called for the express purpose of having the 
Committee members meet with Mr. Kelly the Chairman asked Mr. 
Kelly to take the floor. 

Mr. Kelly reviewed for the information of the members of the 
Committee present the program of the Greater Vancouver Regional 
District Transportation Functions Investigation. The first of 
the four phase program adopted by the Regional District Directoi^s 
on September '^Oth, 1970 was to investigate the transportation 
function for information and was completed in January of this year. 
Mr. Kelly advised the Committee that the second phase, negotiations, 
was now in progress with an anticipated terminal date, and report 
back to the Regional Board by October of this year. Mr. Kelly 
pointed out that the objective of phase two was to submit a 
report which will: 

"1. point out the improvement in transportation service 

that will be immediately necessary to bring transporta- 
tion facilities and services up to the acceptable level 
over the Region, 

2. suggest what the Regional District should do about taking 
on the transportation function, 

3. indicate the sources of revenue that would be available to 
the Regional District if it were to take on the function, 

continued .... /C 
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Clause 1 continued 


4. show how the costs (other than those that can be obtained 
from sources in 3) could be shared between members of the 
Regional District, 

5. suggest the constitution and responsibilities of an authority 
that would operate the Transportation Function under the 
GVRD Board. " 

Mr. Kelly briefly outlined that phase three would be the involve- 
ment of legal, administrative and financial work necessary for the 
transportation function and phase four would be detailed arrange- 
ments between the Regional District Board and the operating 
agencies which would be involved. 

Mr. Kelly ended his opening remarks by stating that his intention 
•was to discuss with the various Councils the Councils' needs in 
the matters of transportation in their respective areas and. any 
solutions that they might suggest to these transportation problems. 
Mr. Kelly asked what the attitude was as far as the City of 
Vancouver was concerned. 

A general discussion followed and the following are notes which 
were made of c'omments during the discussion: 

— Public transporation is considered by the GVRD Board 
to be every type of convenience that will move people 
from one point in the area to another, excepting taxis 
and private automobiles, i.e. the following are included, 
local and express buses, rapid transit of whatever type, 
commuter trains, ferries and would definitely include the 
present bus system. 

— Highways and arterial streets are none of the Regional 
District's consideration at the present time but some 
recent thinking shows that the Regional District may be- 
come involved in highways and bridges because of the need 
for roads, road allocation and traffic control to make 
traffic systems work; at the present time, the. connector 
between the Georgia viaduct and Highway 4(''l along the 
Great Northern Railway cut would not be part of the 
Regional District's responsibility. 

— The planning of Provincial highways and freeways would 
definitely involve planning by the Regional District. 

— The fastest way to make transportation adjustments and 
improvements at the present time would be to Increase 
services on the present bus system. 

— In the light of the comments made by the Minister of 
Municipal Affairs certain of the projects presently being 
\indertaken by the City of Vancouver could be shareable 

by the Regional District. 

— The matter of a cost sharing formula for transportation 
projects will be considered along with other suggestions 
made in the report to the l^egional District Board ex- 
pected in October. 

— The Regional Districb Board has assumed a neutral stance 
on the matter of the Second Crossing of First Nari^ows. 
The Regional District has not had anyone request comment 
of it. 

— The Regional District in its planning has assumed that 
the Second Crossing will be built. 

continued ..... 
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Clause 1 continued 


— The Regional District is not in a position at the present 
time to make any assessment between projects which may be 
proposed. 

— The Federal Government has not developed any policy for 
help to urban areas for transportation problems. 

— The City of Vancouver has two basic transportation problems: 

a) the movement of people within the city, and 

b) the movement of people to and from the city. 

— The City is, being posed with problems which must be decided 

in terms of developments in the downtown area and the provision 
for some form of transportation network in the downtown aren . 

— The Regional District would be pleased to assist in the 
study of the location of transportation corridors in the 
downtown core. 


Mr. Kelly made mention of the discussion of transportation prccler.is- 
with the general public and the need to have proposals to present 
to the public for reaction rather than the method of attempting to 
evolve proposals re transportation matters from public discussion. 
Mr. Kelly mentioned that when some proposals were, in sufficient 
format to be able to be presented to the general public materials 
explaining these proposals would be available for distribution to 
the public for general discussion. 

The meeting then adjourned. ' 


FOR ADOPTION SEE PAGE(S) l/^ f • 
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CITY OF VANCOUVER 

REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, April 20, 19 71, in the Council Chamber, at 
approximately 9:30 A.M. ^ 

PRESENT : His Worship the Deputy Mayor (Alderman Phillips) 
Aldermen Adams, Bird, Broome, Calder , 
Hardwick, Linnell, Rankin, 
Sweeney and Wilson 

ABSENT: His Worship the Mayor (Leave of Absence) 

CLERK TO THE COUNCIL : R. Thompson 

PRAYER The proceedings in the Council Chamber were opened 
with prayer. 

ACKNOWLEDGEMENT His Worship the Deputy Mayor acknowledged 

the presence in the Council Chamber of 
students from a Social Science class from 
Eric Hamber School, under the direction of 
Mrs. Canon. 

'IN CAMERA' MEETING 

The Council agreed to an 'In Camera' meeting later this day. 

ADOPTION OF MINUTES 

MOVED by Aid. Bird, 
SECONDED by Aid. Sweeney, 

THAT the Minutes of the Regular Council meeting (including 
'In Camera') , dated April 6, 1971, be adopted. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Calder, 
SECONDED by Aid. Wilson, 

THAT this Council resolve itself into Committee of the Whole, 
His Worship the Deputy Mayor in the Chair. 

- CARRIED 

UNFINISHED BUSINESS 

It was agreed that the following items be deferred for 
consideration later this day pending the hearing of delegations: 

(a) Travel Assistance: 

The Vancouver Bach Choir 

(b) Travel Assistance: 

John Oliver School Concert Band 

(c) Theatre Row Parking 


COMMUNICATIONS OR PETITIONS 

1. 19 70 Financial Statements 
and Auditors' Report 

MOVED by Aid. Bird, 

THAT, pursuant to request received, the City Auditors, Riddell, 
Stead & Co., give a report reference to the Council on Tuesday, 
May 4, 19 71, in respect of the presentation of the 19 70 Financial 
Statements and Auditors' Report which are to be presented to His 
Worship the Mayor on April 29, 1971. 

- CARRIED 


Regular Council, April 20, 1971 

COMMUNICATIONS OR PETITIONS (cont'd) 

2. Proposed Development on Block 61: 
Provincial Government 


A communication was received from the Minister of Public 
Works advising of a meeting for 2:00 p.m., Thursday, April 29, 
19 71, in the Alouette Room, of the Vancouver Hotel, when there 
will be a presentation in regard to proposals for development 
of Block 61 and construction of the British Columbia project 
thereon. The members of Council are invited to be present. 

MOVED by Aid. Linnell, 

THAT the Minister of Public Works be thanked for his 
co-operation with the City of Vancouver in providing information 
regarding the proposed development, and as many members of 
Council as possible be requested to be in attendance at the meeting 
arranged for April 29, 1971, in the Hotel Vancouver. 

- CARRIED 

3. White Paper on Unemployment 
Insurance 


A resolution was received from the City of Oshawa voicing 
disagreement with proposals which it is stated had been put 
forward in the Federal Government's White Paper on Unemployment 
Insurance. Seasonal benefits would be eliminated reducing from 78 
weeks to 51 weeks the maximum period for which benefits might 
be claimed, and the waiting period would be increased from one 
week to two weeks. 

MOVED by Aid. Rankin, 

THAT this communication from the City of Oshawa be received 
and the matter mentioned therein be referred to the Board of 
Administration for investigation and report. 

- CARRIED 

4. Delegation Request re Application 
for Grant: Mayday Festivities 

A request was received from Mr. Paul Watson that a 
delegation from the Mayday Committee be permitted to appear 
before the Council to request funds toward its planned Mayday 
festivities . 

MOVED by Aid. Rankin, 

THAT the delegation request be approved. 

- LOST 

A tie vote resulted and therefore the motion was 
declared lost. 

(Alderman Rankin is recorded as voting for the 
motion. ) 

5 . Jericho D.N.D. Lands Development 

The Deputy Mayor, Alderman Phillips, submitted a copy of 
the notes of a meeting held with Mr. Grant Deachman and Council 
and Park Board representatives on Tuesday, April 13, 1971, when 
matters pertaining' to Jericho D.N.D. land development were 
discussed . 

cont'd 
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COMMUNICATIONS OR PETITIONS (cont'd) 

Jericho D.N.D. Lands Development (cont'd) 

The Deputy Mayor drew the Council's attention to the remarks 
made by Mr. Deachman and his strong suggestion that the City 
pursue the matter of the R.C.M.P. lands, 3875 Point Grey Road, 
on the basis of transfer to the City for park and recreational 
purposes at a nominal value. 

It was noted that the Council on February 23, 1971, authorize 
Alderman Broome to take whatever action was considered advisable 
in an endeavour to acquire or lease this R.C.M.P. property on 
a nominal basis. 

Discussion followed but no further action was taken. 


6 . Second Crossing of First Narrows 

The Deputy Mayor under date of April 15, 1971, submitted a 
report regarding the Second Crossing of the First Narrows setting 
out the following recommendations: 

"1. That City Council, through its Regional District 

representatives, request an opinion from the Regional 
District Planner on the planning and developmental 
implications of the proposed new crossing of Burrard 
Inlet from the point of view of Greater Vancouver. 

2. That the Planning and Development Committee of Council 
meet with the Director of Planning and Civic Develop- 
ment to discuss the implications of the proposed new 
crossing and its four basic elements from the point 

of view of Vancouver. 

3. That the Honourable Robert Andras , the Honourable Don 
Jamieson and the three Federal Cabinet Ministers from 
Greater Vancouver be asked to meet with City Council 
to discuss the financial implications of the Federal 
Government's participation in the new crossing and the 
possibilities of Federal assistance to the City's 
proposed rapid transit and other transportation 
facilities. " 

MOVED by Aid. Sweeney, 

THAT the Board of Administration report to the Standing 
Committee on Transportation, in review form, on all Council action 
to date relative to the proposed new crossing of Burrard Inlet and 
by-pass connectors pertaining thereto. 

FURTHER THAT the Board of Administration also report to 
the Standing Committee on Transportation on the letter from the 
Deputy Mayor dated April 15, 1971, on this subject. 

- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS 

A. General Report, April 16, 1971 
Works and Utility Matters 

Rate Structure Application: 
B. C. Telephone Company (Clause 3) 

The Board of Administration advised as follows: 

"Council, on February 23, 1971, passed the following 
resolution with respect to the rate structure application 
of the B.C. Telephone Company: 

'THAT the Board of Administration report to Council 
in sufficient time before the Hearings are held 
(expected to be in August) in order that the Council 
at that time may consider appropriate representations 
at the Hearings.' 

Formal Notice of Hearing has now been received setting 
June 7 as commencement date for the hearing of the 
application. The Railway Transport Committee has asked 
that, where possible, intervenants should file a memo- 
randum of the evidence they intend to present prior to 
the Hearing." 

MOVED by Aid. Rankin, 

THAT a brief be prepared on behalf of the City for submission 
to the hearing, such brief to include the resolution of Council 
passed on February 23, 1971, on this subject, as well as reference 
to the financial position of the Company as it appeared in the 
press recently; also support of the Provincial Government 
submission on the matter be given as advisable. 

FURTHER THAT a representative of the Law Department submit 
such brief to the hearing and hold a watching brief. 

- CARRIED 


Balance of Works and Utility Matters 

MOVED by Aid. Wilson, 

THAT, in respect of the report of the Board of Administration 
(Works and Utility matters), dated April 16, 1971, Clauses 1, 2 
and 4 be adopted. 

- CARRIED 

Social Service and Health Matters 

MOVED by Aid. Adams, 

THAT, in respect of the report of the Board of Administration 
(Social Service and Health matters), dated April 16, 1971, Clauses 
1 and 2 be adopted. 

- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Building and Planning Matters 

Old City Museum Building: 
Buddhist Congregation (Clause 4) 

It was agreed that consideration of this clause be 
deferred pending consideration of a detailed report on the Old 
City Museum Building to be considered later in the day. 

Balance of Building and Planning Matters 

MOVED by Aid. Adams, ^^^'^n^ ^Tyc^-J/ 

THAT, in respect of the report of the Board of Administration-^''^ 
(Building and Planning matters), dated April 16, 1971, Clauses l,.^'*^^ 
2, 5, 6 and 7 be adopted and Clause 3 received for information, ^^^^p^ 

- CARRIED 



Fire and Traffic Matters 

Vietnam Action Committee: 

Parade - April 24, 1971 (Clause 4) 

MOVED by Aid. Bird, 

THAT the recommendation in this clause in respect of the 
proposed parade by the Vietnam Action Committee on Saturday, 
April 24, 1971, be adopted. 

- CARRIED 


(Alderman Adams recorded in the 
negative) 


MOVED by Aid. Calder, 

THAT the request of the Vietnam Action Committee for use 
of a sound truck in connection with this parade be not approved. 

- CARRIED 


(Alderman Rankin recorded in the 
negative) 

Balance of Fire and Traffic Matters 


MOVED by Aid. Bird, 

THAT, in respect of the report of the Board of Administration 
(Fire and Traffic matters), dated April 16, 1971, Clauses 1 to 3 
inclusive be adopted. _ (-.^j^^jed 

(At this point the Council observed a recess and 
held an 'In Camera' meeting) . 

Finance Matters 


Grant: British Columbia 
Sports Hall of Fame (Clause 1) 

The British Columbia Sports Hall of Fame Society has requested 
a grant from the City of Vancouver toward the construction of a 
British Columbia Sports Hall of Fame. 

It is advised that the Provincial Government has announced 
a $100,000 grant and it is stated that the Pacific National 
Exhibition is making a similar grant. The total amount which 
the Society is endeavouring to raise is $400,000. 

MOVED by Aid. Adams, 

THAT the Society be informed the contribution to this project 
being made by the Pacific National Exhibition is from Civic 
funds, and therefore the City Council does not approve any additional 
grant . 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Finance Matters (cont'd) 

MOVED by Aid. Calder, 

THAT, in respect of the report of the Board of Administration 
(Finance matters), dated April 16, 1971, Clauses 2 and 3 be 
adopted. 

- CARRIED 

B. Personnel Matters, 
Supp lemen tary 

MOVED by Aid, Hardwick, 

THAT the report of the Board of Administration (Personnel 
matters. Supplementary), dated April 16, 1971, be adopted. 

- CARRIED 

C . Property Matters 

Signs Adjacent to City bridges on 
City-owned property (Non-conforming 
signs) (Clause 7) 

Pursuant to Council instructions, the Supervisor of Property 
and Insurance reported on non-conforming signs on City-owned 
property around bridges and gave the expiry dates of leases in 
respect of such properties. 

MOVED by Aid. Hardwick, 

THAT, in the case of sign leases on City-owned property in 
respect of non-conforming signs, such leases be not renewed 
following the expiry date. However, in the case of more than 
one occupancy on the same City property, in respect of non-conf ormir 
signs, leases be extended only to the latest lease expiry date. 

- LOST 


A recorded vote was requested, 
is as follows: 


The record, therefore. 


FOR THE MOTION 


AGAINST THE MOTION 


Alderman Linnell 
Alderman Rankin 
Alderman Hardwick 
Deputy Mayor Phillips 


Alderman Adams 
Alderman Broome 
Alderman Bird 
Alderman Wilson 
Alderman Calder 
Alderman Sweeney 


(The motion was declared lost) 


Balance of Property Matters 

MOVED by Aid. Adams, 

THAT Clauses 1 to 6 inclusive and Clause 8 of the report of 
the Board of Administration (Property matters), dated April 16, 
1971, be adopted. 

- CARRIED 


The Council (in Committee) recessed at approximately 12:00 
noon, to reconvene in open session in the Council Chamber at 
2:00 p.m. 
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The Council (in Committee) reconvened in the Council Chamber 
at approximately 2:00 P.M., His Worship the Deputy Mayor in the 
Chair, and the following members present: 

PRESENT : His Worship the Deputy Mayor (Alderman Phillips) 
Aldermen Adams, Bird, Broome, Calder, 
Hardwick, Linnell, Rankin, 
Sweeney and Wilson 

ABSENT: His Worship the Mayor (Leave of Absence) 


DELEGATIONS AND UNFINISHED BUSINESS 

1. Travel Assistance: 

The Vancouver Bach Choir 

The Board of Administration under date of April 6, 19 71, 
advised of a request from the Vancouver Bach Choir for financial 
assistance to help underwrite the balance of $5,000 in 
connection with attendance at an International Choir Festival 
and competition in Holland this June. 

Representatives of the Choir attended in support of this 
application and asked a grant of $2,000 be made. 

MOVED by Aid. Linnell, 

THAT a grant of $1,000 be provided for this purpose. 

- LOST 

(Not having received 
the required majori 

2. Financial Assistance re European Tour: 
John Oliver School Concert Band 


Under date of April 2, 19 71, the Board of Administration 
advised of a request from the John Oliver Band Association for 
financial assistance in connection with a tour by its Concert 
Band of Europe and Britain this summer. 

Representatives of the Band appeared and submitted a brief 
in support dated April 20, 1971. 

MOVED by Aid. Wilson, 

THAT a grant of $1,00 be approved for this purpose. 

- LOST 

(Not having received 
the required majori 

3 . Theatre Row Parking 

The Board of Administration under date of April 2, 19 71, 
submitted a report of the City Engineer and the Director of 
Planning and Civic Development as a result of requests received 
from business owners and proprietors in the 800 and 900 blocks 
Granville Street for the reinstatement of parking in these two 
blocks. Reference is made in the report to petition in June, 
1969, to allow parking and a recent survey made departmentally 
in November, 19 70, the latter showing that half the merchants in 
the 800 block are opposed to reinstatement and 75% have requested 
reinstatement in the 900 block. 

Mr. A. Baker appeared asking that no change be made in the 
present situation. Mr. J. Francis who had indicated a desire 
to appear in support of reinstatement of parking was not in 
attendance . 


cent ' d 
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DELEGATIONS AND UNFINISHED BUSINESS (cont'd) 

Theatre Row Parking (cont'd) 

MOVED by Aid. Bird, 

THAT there be no change in policy in respect of parking in 
the 800 and 900 blocks Granville Street. 

(separated) 

Parking: 800 Block Granville Street 

MOVED by Aid. Bird, 

THAT there be no change in policy respecting parking in the 
800 block Granville Street. 

- CARRIED 

Parking: 900 Block Granville Street 

MOVED by Aid. Bird, 

THAT there be no change in policy respecting parking in the 9 00 
block Granville Street. 

- CARRIED 
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MOVED by Aid. Adams, 

THAT the matter be tabled until such time as it is raised by 
the merchants in this block. 

- LOST 


(The motion of Alderman Bird was put and carried) . 


BOARD OF ADMINISTRATIONS AND OTHER REPORTS (cont'd) 


D. Area "A": CD-1 Rezoning: 
Champlain Heights 

MOVED by Aid. Wilson, 

THAT the following report of the Board of Administration 
dated April 15, 19 71, be approved: 

" The Director of Planning and Civic Development and 
the Corporation Counsel report as follows: 

'At a Public Hearing on April 9, 1970, Council approved 
the rezoning to CD-I of Area "A" in Champlain Heights. 
The scheme of redevelopment proposal included apart- 
ments (both garden and high rise), town houses, senior 
citizens' and public housing, commercial uses of various 
classes, public parks and ancillary uses. 

Subsequently, and at a meeting of November 3, 1970, 
Council approved a report involving the marketing of 
the lands in question which set out in detail how, 
where and to what extent development under the by-law 
should take place. 

At the present time, there hnve been no administrative 
guide lines laid down to guide the Technical Planning 
Board when dealing with Development Permit Applications. 
This is customarily done at the time of the rezoning, 
but this was not done in this case. 

It is recommended that the conditions of development 
for sites in Area "A" incorporated in the report of 
the Director of Planning on the marketing of City-owned 
land in Champlain Heights, dated October 15, 1970 (copy 
attached) and approved by City Council on November 3, 
1970, be used by the Technical Planning Board in the 
implementation of the CD-I rezoning in this area.' 

Your Board RECOMMENDS that the recommendation of the 
Director of Planning and Civic Development and the Corporation 
Counsel be adopted." 

- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

E . Ju venile Probation Officer Programme 

MOVED by Aid. Hardwick, 

THAT the Board recommendation in the following report of the 
Board of Administration under date of April 13, 1971, be approved: 

- (Carried) 

"City Council at its meeting of February 10, 1970, adopted 
a recommendation that: 


'Three teams, each consisting of one Probation Officer III 
and five Probation Officers I or II be established to 
provide Probation Services in three defined districts of 
the City and, for this purpose, five additional Probation 
Officers II or I positions be established . . . ( and ) , . . an 
additional position of Probation Officer III be established 
to serve as Senior Intake Probation Officer, providing 
liaison with parents, prosecutor, court officers and the 
probation officers." 

Following adoption of these recommendations. Juvenile Probation Officers 
organized into three teams; each operating in an area which has been 
established in keeping with local area boundaries, as follows: 

North - Burrard Inlet to l6th Avenue 
Centre - l6th Avenue to klst Avenue 
South - klst Avenue to Fraser River 

Facilities at the Mount Pleasant Community Centre and the Oakridge 
police sub-station have been utilized as local area offices for the 
Probation Officer teams. 

The February report proposed that the Probation Officers should be 
assigned particular days on which to attend at court to deal with the 
juveniles under his supervision. The advantage of such arrangement 
being that the Probation Officer is definitely free on the remaining 
working days in each week for probation work in his assigned area. 
The schedule to date has consisted of three duty court days and two 
days in the district. As the programme develops, it is anticipated 
that the Probation Officers will shortly be assigned two regular court 
days, leaving three full days for probation work in the field. 

The use of the personal paging devices has proved to be highly effective 
in the service provided. Eighteen (I8) devices came into use on 
June k, 1970. The total number of calls recorded from that date until 
December 31, 1970 was k5k. The quick response to calls for individual 
Probation Officers has meant that the Court or Senior Probation 
Officers have been able to resolve problems without the embarrassing 
delays formerly experienced. 

The numbers of children on probation in recent months is as follows: 

July 1970 65k 

August 1970 6k9 

September 1970 681 

October 1970 687 

November 1970 675 

December 1970 70^ 


The numbers of children being broughtbef ore the Juvenile Probation 
Officers and the Provincial Court (Family Division) is as shown below: 


January 1970 26k 

February 1970 223 

March 1970 276 

April 1970 307 

May 1970 283 

June 1970 2k7 


July 1970 291) 

August 1970 268) 

September 1970 28k) _ 

October 1970 232)~ 

November 1970 26k) 

December 1970 215) 


- Total 3,15^ 


continued 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 
Juvenile Probation Officer Programme (cont'd) 

The District Judge concurs that the program of the Juvenile Probation 
Dfficers implemented . following City Council approval of February 10, 
1970 is satisfactory and has commented favourably on the use of the 
paging devices. 

The Chief Probation Officer and Administrative Analyst recommend that 
this report be received for INFORMATION, and recommend the programme 
continue with use of paging devices at an approximate cost of $4,300 
for tho 1971 fiscal year, 

i'our Board RECOMMf:NDS the adoption of the report of the Chief Probation 
Officer and the Administrative Analyst, and note that provision for 
$4,300 expenditure has been made in the Departmental estimates. 


NOTE ; Formerly, many complaints were received from parents, 

school counsellors and others interested in the juvenile 
probation problem. No complaints have been received 
since the implementation of this programme." 

- CARRIED 

F. Additional Staff: 

City Analyst's Laboratory 

Under date of April 16, 1971, the Board of Administration 
submitted the following report: 

"with the growth of the City of Vancouver and adjoining areas, 
the workload of the City Analyst's Laboratory has been increasing 
over the past ten years. This has been due to a combination 
of : 

(a) increasing population, 

(b) increasing incidence of crime, 

(c) increasing complexity of analysis, 

(d) increasing complexity of legal action 

(e) increasing abuse of drugs such as LSD and marijuana. 

No staff increases have been made in the City Analyst's Laboratory 
since 1960. 

At the direction of the Board of Administration, the Engineering 
Group of the R & S Committee have carried out a study to deter- 
mine the workload of the City Analyst's Laboratory and the adequacy 
of staff to carry out this work. Atechnical report showing the 
results of this study is available in the Board Offices. 

The technical report shows that the number of cases analyzed per 
year by the City Analyst's Laboratory (excluding materials testing) 
has risen from 1,567 in 1960 to 2,732 in 1970. Since no staff 
increases were made during this period, the workload per person 
has increased significantly. This workload per person is now 
considerably higher than that of similar laboratories such as the 
Centre of Forensic Sciences in Ontario. The report states that 
the City Analyst's staff is no longer able to keep up with the 
workload and insufficient time is available to the Analyst's staff 
to review new literature and methods so that up-to-date techniques 
can be utilized. It recommends the addition of one chemist and 
one laboratory technician immediately to provide the staff capability 
necessary to keep up with the existing workload. Further studies 
are in progress to provide improvement in clerical procedures and 
specialized analyses. The results of these studies may reduce 
the need for further staff increases but will not offset the 
existing pressing need for additional staff. 

cont'd. . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 
Additional Staff: 

City Analyst's Laboratory (cont'd) 
Recommendation 

The Medical Health Officer recommends that Council authorize the 
addition of one chemist and one laboratory technician to the sriaff 
of the City Analyst's laboratory at an annual cost of $19,300. The 
Comptroller of Accounts advises that this sum will be provided 
from Contingency Reserve if Council approves this recommendation. 

The Director of Personnel Services reports as follows: 

"In accordance with the above recommendation that two new positions 
be added to the staff complement of the City Analyst's Laboratory, 
I have prepared the following salary and classification report 
for Council's adoption: 

1 . One New*Position - Chemist 

The proposed duties and responsibilities of this position involve 

a small amount of toxicology work, however, the main emphasis will be 
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(1) the supervision of the chemical analysis of 
breath specimens of persons accused of impaired 
driving ; 

(2) the maintenance and calibration of four breathalyzer 
instruments; and 

(3) the preparation and subsequent delivery of testimony 
in court. 

These functions will be performed under a minimum of direct 
supervision and will require the incumbent to possess professional 
qualifications. 

This work is clearly at an equivalent level of responsibility to 
that performed by the other professional staff in the Analyst's 
Laboratory, and I therefore recommend that this position be 
classified as a "Chemist", Class No. 233, Pay Grade 26 ($827-994). 

I further recommend that advance authority be granted to the 
Director of Personnel Services to recruit for this position up to 
and including the midpoint in the salary range. This will not 
affect any other Chemists' salaries since rone of them are currently 
below the midpoint of the range. 

2 . One New Position - Laboratory Technician II 

The incumbent of this position will assist in the toxicology 
section performing the less complex analyses and will also be 
involved in the analysis of industrial trade wastes (i.e. pollutants) 

While supervision of staff will not be a constant feature of the 
work, on certain assignments, partial supervision of more junior 
laboratory staff may be involved. 

The complexity of the analyses and the independence with which 
they will be performed require that the incumbent be full experi- 
enced in laboratory techniques and procedures, and preferably be 
a graduate of an Institute of Technology in an appropriate discipline 

These duties and responsibilities and desired qualifications are 
covered in the existing classification of "Laboratory Technician II", 
Class No. 229-1, Pay Grade 20 ($631-758) and I therefore recommend 
that it be so classified. 

This report has been discussed with the City Medical Health Officer, 
the City Analyst, and the Business Manager, Municipal arid Regional 
Employees Union, who are in agreement with the recommendations 
contained herein." ^ 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 
Additional Staff: 

City Analyst's Laboratory (cont'd) 
SUMMARY 

Incumbent Proposed Classification Effective Date 

One NEW Position Chemist When adopted 

Pay Grade 26 ($827-994)* 

One NEW Position Laboratory Technician II When adopted 

Pay Grade 20 ($631-758)* 

* 1971 First Half Rates 

YOUR BOARD 

RECOMMENDS that the foregoing recommendations of the City 
Medical Health Officer and the report of the 
Director of Personnel Services be adoptedi* 

MOVED by Aid. Broome, 

THAT this report be referred to the Standing Committee on 
Finance when the budget is being considered. 

- LOST 

MOVED by Aid. Hardwick, 

THAT the recommendations in the foregoing report be approved. 

- CARRIED 

(Aldermen Broome and Linnell 
recorded in the negative) 
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H. False Creek Consultants 


MOVED by Aid. Bird, 

THAT the recommendations in the following report of the 
Board of Administration under date of March 24, 19 71, be 
approved on the understanding that the four Progress Reports 
referred to on page five of the communication dated March 22, 
1971 from Thompson, Berwick, Pratt & Partners will be the subject 
of a report reference to the City Council: 

- (Carried) 

" The Director of Planning and Civic Development reports as 
follows : 


'INTRODUCTION 


On January 12th, 1971, City Council approved a report on the 
terms of reference for the False Creek Consultants for the 
first part of the Study to be carried out before the end of 
February, 1971. The maximum amount of money to be spent 
was $25,000. Work actually commenced on the project late in 
November, 1970. 

The build up of the team, the preparation of the terms of 
reference for the complete study, the estimating of its cost 
and the design of the control system have now been completed 
and in fact some work on the next part of the study has 
already been carried out while this other work has been in 
progress. A report has now been received from the Consultants 
and is attached as an appendix. The Consultants' report sets 
out the work carried out to date, the proposed terms of refer- 
ence and the procedures to be followed, including the preparation 
of four extra progress reports for a total cost of $262,500 
including the $25,000 already authorized. 

cont'd 

* on file in City Clerk's Office 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 
False Creek Consultants (cont'd) 
TERMS OF REFERENCE 

It is proposed that the Consultants' report form the basis for 
an agreement between the City and the Consultants with the 
addition of the following items: 

1. Fees are to be in accordance with the hourly rate 
schedule of the Architectural Institute of B.C. 

(or other professional organizations where specialist 
consultants are brought in). Expenses including the 
rental of a site office will also be allowed. Billing 
is to be monthly through the prime consultants, Thompson 
Berwick, Pratt and Partners, to the Director of Planning 
and Civic Development who will authorize payment after 
checking against progress. 

2. The Consultants, through the management group, are to 
establish a control system with progress to be related 
to costs to be related to budget all to be to the satis- 
faction of the Director of Planning and Civic Develop- 
ment and available for his inspection at all times. 

3. Specialist Consultants within the broad terms of 
reference may be appointed subject to the approval 

of the Director of Planning in consultation with other 
Department Heads such as the City Engineer, where 
appropriate. The budget makes allowance for the 
inclusion of such Specialist Consultants. 

4. Both the City and the Consultants are to have the 
right to terminate the study on 30 day's notice. 

In the event that the study is terminated by either 
side, the City is to have access to all material 
prepared as part of the work auid the benefit of all 
work carried out to the time of termination. 

5. The Consultants are to supply the Director of Planning 
and Civic Development with the naimes of individuals 
working on the project and any change in the principals 
involved is to be to his satisfaction. 

FUNDS 

$200,000 was set -aside in 1970 from Supplementary Capital; 
$100,000 for Consultants and $100,000 for filling. Excluding 
the money already paid to Consultants, $7,500 has been spent 
on a soil testing survey. It is not considered appropriate 
to carry out any filling until the completion and acceptance 
of the final report so there will be no calls during 1971 on 
the $100,000 appropriated in 1970 for filling. It is possible 
in fact that the end result may be that filling would be at 
the expense of the developers rather than the City. $192,500 
is therefore already available for the employment of consultants. 

The Consultants have estimated the cost at $262,500 including 
$25,000 already approved for the work and including the $15,000 
for a user-survey which may be carried out in whole or in part 
or not at all. It is proposed that a total of $270,000 be set 
aside for this work which will involve an extra $77,500 from 
the 1971-75 Five Year Plan fund for Civic Property design 
and feasibility studies, in addition to the money already 
authorized. cont'd . . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 
False Creek Consultants (cont'd) 

RECOMMENDATIONS ; 

It is therefore RECOMMENDED: 

1. THAT the terms of reference for the Consultants be estab- 
lished in accordance with the report from Thompson, 
Berwick, Pratt and Partners dated March 22nd, 1971 
attached as an appendix, and the additional items 
included in the tody of this report. 

2. THAT the Director of Planning and Civic Development be 
the responsible official through whom the Consultants 
will report to City Council. 

3. THAT the funds already appropriated for Consultants and 
for filling be used for payments fer this work and that 
an extra amount of $77,500 be allocated from the Civic 
Property Fund in the 1971-75 Five Year Plan (portion to 
be financed from revenue). 

4. THAT the Corporation Counsel be requested to draw up an 
Agreement between the City and the Consultants embodying 
these terms of reference and to the satisfaction of the 
Director of Finance and the Director of Planning and 
Civic Development." 

Your Board RECOMMENDS that the report of the Director of Planning 
and Civic Development be approved." _ Q^^jy^jgu 

I. Old City Museum Building: 
Disposition 

MOVED by Aid. Adams, 

THAT the recommendations in the following report of the 
Board of Administration under /of March 30, 1971, be approved: 

date _ (Carried) 


" Your Board submits the attached report of the Director of Plajining 
and Civic Development dated March 26th, 1971 respecting the dis- 
position of the Old City Museum building, which is summarized as 
follows : 

The Director of Planning and Civic Development, in consultation 
with the various affected Departments, has examined five alterna- 
tives for the disposition of the Old Carnegie Library/City 
Museum Building. These are: 

1. Use of the building by City Departments for which an 
estimated capital expenditure of $576,000 would be 
required for renovation and extension. 

2. Renting or selling the building for continued use by 
an outside organization which is concluded not to be 
an economic proposition. 

3. Use of the building by various civic groups listed in 
an Appendix. It is noted that none of these organiza- 
tions proposes an economic rental. 

4. Demolition of the building to use the site as public 
open space requested by the Park Board. 

5. Demolition of the building to make the site available 
for new construction. cont'd 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Old City Museum Building: 
Disposition (cont'd) 

It is generally concluded that if the economic viewpoint 
is the only one to be considered, the most appropriate 
action is to demolish the old building and make the site 
available for either another City building or a private 
building. However, the building comes within the area 
recently designated as an Historic Site and an Historic Area 
Advisory Board has been appointed to advise on disposition 
of buildings in this area. 

It is RECOMMENDED by the Director of Planning and Civic 
Development that in view of the inclusion of this building 
in the designated Historic Site and in view of the impending 
appointment of the Historic Area Advisory Board, Council 
refer this report to that *Advisory Board for comment, before 
determining which of the five alternatives should govern the 
disposition of the Old City Museum building. 

Your Board RECOMMENDS approval of the recommendations of the 
Director of Planning and Civic Development." 

- CARRIED 

(*Included by Board of Administration at Council meeting) 

In considering this matter, the Council noted clause 4 of report of 
Board of Administration, Building and Planning matters, dated 
April 16, 1971, in which the Director of Planning and Civic 
Development advises of a request from Mr. C.C. Lu for the lease 
of the Old City Museum building as a Buddhist temple. It is 
advised that certain information is required of Mr. Lu and the 
Property's Department will be in further communication with him 
to obtain this information. 

MOVED by Aid. Hardwick, 

THAT an appropriate letter be forwarded to Mr. Lu in respect 
of his request for the building as a Buddhist temple and advise 
of the Council action in approving the Board of Administration 
report of March 30, 1971. 

- CARRIED 

J(i) Report on Standing Committee on 

General Purposes dated April 8, 1971 

MOVED by Aid. Broome, 

THAT Clause 1 of the report of the Standing Committee on 
General Purposes dated April 8, 1971, be adopted and Clause 2 
be received for information. 

- CARRIED 

J(ii) Canadian Federation of Mayors 
& Municipalities: Resolution 
Denticare 


MOVED by Aid. Broome, 

THAT the following report of the Board of Administration 
under date of April 15, 1971, be approved: 

- (Carried) 


cont ' d 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Canadian Federation of Mayors and 
Municipalities; Resolutions - Denticare 

•♦On April 8, 1971, the Standing Committee on General Purposes considered 
a resolution submitted by the Medical Health Officer for the Canadian Federation 
of Mayors & Municipalities on the subject of Denticare. The Committee recommend- 
ed that the resolution be considered in two parts - (1 ) a separate resolution 
regarding Federal support of preventive dental health programs, and (2) a re- 
solution relating to the recognition of dental auxiliaries to assist in carry- 
ing out the required treatment services. 

The Medical Health Officer reports as follows: 
• On consideration of a resolution regarding the recognition of auxiliaries 
it is probably inappropriate to approach the Federal Government on this point 
as all such matters are subject to the jurisdiction of the Provincial Govern- 
ments in their various acts governing professions. A resolution of this type 
would be more properly directed to the College of Dental Surgeons and to the 
Government of British Columbia. An appropriate resolution will be prepared 
for Council for submission to the Union of British Columbia Municipalities. 

A resolution appropriate for the Canadian Federation of Mayors & Municipalities 
regarding Denticare would be as follows: 

WHEREAS dental disease is a major public health problem, and 

WHEREAS the full implementation of known preventive measures (including 
community water fluoridation and public education on personal dental 
health care) reduces dental disease by at least 90%, and 

WHEREAS preventive dental health measures and services are not adequate- 
ly developed due to lack of support funds, and 

WHEREAS the premature introduction of a treatment program would overwhelm 
existing treatment resources and be exceedingly costly, therefore 

BE IT RESOLVED: 

That the Canadian Federation of Mayors & Municipalities urge the Federal 
Government to defer Denticare until full implementation of a Federally 
financed preventive dental health program.* 

Your Board RECOMMENDS that the above report of the Medical Health Officer be 
approved. " 


- CARRIED 


1 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 
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K(i) Report of Standing Committee 
on Finance, April 8, 1971 

1971 Civic Grant Requests (Clause 1) 

(a) Greater Vancouver Visitors 
and Convention Bureau 

The Standing Committee on Finance under date of April 8, 
1971, referred for Council consideration, the application of 
the Greater Vancouver Visitors and Convention Bureau 
for a grant of $410,000. Information relating to the matter 
as per instructions of the Standing Committee on April 8, 19 71, 
was submitted by the Board of Administration in a report dated 
April 16, 1971. 

The Council considered a motion and various amendments in 
respect of amount of the grant to the Greater Vancouver Visitors 
and Convention Bureau. The record of this action is as follows 
including recorded votes : 


Alderman Adams : $100,000 


FOR THE MOTION 


Aide 
Aide 
Aide 
Aide 
Aide 
Aide 
Aide 


rman 
rman 
rman 
rman 
rman 
rman 
rman 


Broome 

Adams 

Linnell 

Calder 

Sweeney 

Wilson 

Bird 


- LOST 

AGAINST THE MOTION 

Alderman Rankin 
Alderman Hardwick 
Deputy Mayor Phillips 


(The motion was declared lost) 


Alderman Wilson: 
FOR THE MOTION 


$95,000 


Deputy Mayor Phillips 
Alderman Adams 
Alderman Linnell 
Alderman Broome 
Alderman Sweeney 
Alderman Wilson 
Alderman Bird 

(The motion was declared lost) 

Alderman Hardwick: $75,000 

FOR THE MOTION 

Alderman Adams 
Alderman Broome 
Alderman Linnell 
Alderman Hardwick 
Alderman Calder 
Deputy Mayor Phillips 


- LOST 

AGAINST THE MOTION 

Alderman Rankin 
Alderman Hardwick 
Alderman Calder 


- LOST 


AGAINST THE MOTION 

Alderman Rankin 
Alderman Sweeney 
Alderman Wilson 
Alderman Bird 


(The motion was declared lost) 


cont ' d 
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BOARD OF ADMINISTRATION AND OTHER RPEORTS (cont'd) 

(a) Greater Vancouver Visitors 

and Convention Bureau (cont'd) 


MOVED by Aid. Bird, 

THAT the matter of the application for a grant submitted 
by the Greater Vancouver Visitors and Convention Bureau be 
referred to the next regular Council meeting for further 
consideration . 

- CARRIED 

MOVED by Aid. Hardwick, 

THAT the report of information submitted by the Board of 
Administration under date of April 16, 1971, be received. 

- CARRIED 

United Community Services (Clause 1(b) ) 

MOVED by Aid. Adams, 

THAT Clause 1(b) of the report of the Standing Committee 
on Finance dated April 8, 1971, be adopted. 


- CARRIED BY THE 
REQUIRED MAJORITY 


1971 Departmental Estimates (Clause 2) 


MOVED by Aid. Adams, 

THAT Clause 2 A,B,C,and D of the report of the Standing 
Committee on Finance dated April 8, 1971, be adopted. 

- CARRIED 


Purchase of Outside Services (Clause 2 E(a) ) 

MOVED by Aid. Adams, 

THAT the additional amount of $20,000 recommended by the 
Standing Committee on Finance be approved and that expenditures 
from this account on Projects be subject to prior Council 
approval both with respect to the $20,500 previously included for 
this account in the 1971 estimates and the additional $20,000 
referred to herein, with the proviso that the Mayor be authorized 
to approve emergency expenditures, subject to report to the sub- 
sequent meeting of Council, provided, however, that where the 
Project involves a number of expenditures, the Project total 
amount, rather than the individual expenditures, be approved by 
Council . 

- CARRIED 

Research Services (Clause 2 E (b) ) 

MOVED by Aid. Adams, 

THAT the recommendation of the Standing Committee on Finance 
be approved. 

- CARRIED 

G (i) Bicycle Registration Building 

MOVED by Aid. Wilson, 

THAT the recommendations in the following report of the Board 
of Administration under date of April 15, 1971, be approved: 

- (Carried) 


cent ' d 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 
Bicyle Registration Building (cont'd) 


"On Ptftyriutry 2, 1971, City Council r«e«iv«d a report submitted 
jointly by the Chief Constable and the Director of Permits and kipMsee 
with respect to Bicycle Registration, end passed the following resolution 

• the City Building Inspector be requested to report on the 

availability of space in the Oakridge Sub-Station or 
.other suitable locations, for inspecting bicycle regis- 
•'tration numbers and installation of their licenses, 
keeping in mind that access should be readily available 
txcm the street or driveways. This report will undoubtedly 
require additional costs. 

the fee be increased to $1.00 per year for registration, 
50^ for transfer of license and 50^ for duplicate license. 

the registration year to be from September 1st to August 
91st to coincide with the opening of school* 

the additional staff be approved subject to established 
personnel procedures and funds made available in the Police 
Department budget (part year 1971) . 

funds be approved for the temporary help in the 1971 Police 
Department budget. 

the Chief Constable be authorised to arrange for issue of 
registration by bicycle dealers. 

the Corporation Counsel be requested to prepare the neces- 
Mry By-law. 

the Co-Ordinator of Data Processing and Systems be instruc- 
ted to review the staffing after 12 months operations, as 
well as the level of service provided. 

PURTHBR THAT the Board of Adiinistration look into sources of 
revenue from fees, bicycle recoveries, etc.**^ 

1, With respect to the availability of space (itsn 1), the Property 
and Insurance Division assisted the Construction Division in a 
search for suitable rental property. None of the properties 
observed were considered to offer a good solution to the problem 
in that they lacked to some degree good location, good access 
and parking facilities* 

Conettrrtnt with the tearch for appropriate rental accommodation, 
th« Cenetruction Division of the Permits b Licenses Department 
studied the feasibility of adding to and modifying the Oakridge 
Station* This proposal is considered desirable in terms of cen- 
tral Xeeatien and Mnvenienee. By letter of March 10th, 1971 
(copy 0t which is attached), the City BMilding Inspector has re- * 
ported in detail proposed ohaiyes to the pekrtdge Stition to 
accoonodate the n«w registration function and storage facilities. It 
will be noted that the total cost is estimated at between $55,000 and 
$60,000. A copy of the sketch is in the hands of the City Clerk and 
is on display. 


3. 
4. 

S. 
6. 
7. 
8. 


cont ' d 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 
Bicycle Registration Building (cont'd) 

Attention is drawn to comments contained on p>age 2 of the Building 
Inspector's report concerning additional off-street parking. At the 
present time, forty parking sp>aces are required to accommodate Police 
units, and this requirement will increase to forty-five spaces when 
additional vehicles, now on order, are delivered. It is also considered 
that twelve parking spaces should be available for the use of the 
public attending Oakridge for bicycle registration and other purposes. 
The balance of the parking space provided (twenty-six stalls) are 
to meet in part the requirements of on-duty employees. In this area 
there is limited on-street parking space in view of the fact that a 
park and school are immediately adjacent to the Station, and space 
that is available is required by local residents. 

A statement is also made on page 3 of the Building Inspector's report 
to the effect that the estimate of $55,000 to $60,000 is "exclusive 
of the additional parking required for Police purposes (for which 
funds were to be requested in the Police Department Annual Budget)". 
Insofar as no budget request has been made for funds for this purpose 
it will be necessary to increase the estimated cost to $66,000. 

In view of the need to prepare forms, recruit and train staff, and 
establish procedures prior to the inauguration of the registration 
program on September 1, 1971, it is suggested that a decision with 
respect to accommodation be made as quickly as possible. 


With reference to the clause added to the Council's Resolution to the 
effect that "the Board of Administration look into sources of revenue 
from fees, bicycle recoveries, etc."j the Chief Constable reports as 
follows : 

(a) Revenue from fines 

In the first instance, and certainly not during 1971 , very 
little if any attention will be given to the enforcement 
aspect of the Bicycle Registration By-law. Emphasis will be 
placed on encouraging cyclists, and particularly young 
cyclists, through schools and bicycle retailers, to safeguard 
their property through registration, and at the same time 
encourage safe driving habits. 

On the basis of our experience during the balance of 1971 

it will no doubt be possible to arrive at certain conclusions 

with respect to the need for the introduction of an enforcement 

program. 

(b) Recovery fee 

The suggestion that a fee be levied against the owner in 
relation to the recovery of his bicycle is opposed in principle 
and this in recognition of the Police Department's basic 
responsibility for the protection of life and property. This 
view is particularly held in view of the fact that for the most 
part young people will be involved - young people who should 
be impressed with the idea that the Police are their friends 
And are available to assist and serve then. Apart from this, 
it is important to note that no fee is levied with respect to 
the recovery of stolen vehicles and other more valuable property. 

(c) Bicycle auctions 

During 1970, 353 unclaimed bicycles were sold at public auction 
and the gross amount of $5,912 collected. Revenue of this 
nature, which will no doubt be considerably decreased as a result 
of compulsory registration, will offset in part the cost of the 
program. 


cont ' d 
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BOARD OF ADMINISTRATION AND OTHER RPEORTS (cont'd) 
Bicycle Registration Building (cont'd) 

3. It is suggested in the original report submitted to City Council 
that the estimated income resulting from the registration program 
will be approximately $24,750. On re-examination, this estimate 
is not considered to be realistic. In view of the increased 
interest in cycling and the increased number of bicycles on our 
City streets it is considered that an estimate of a minimum of 
$40,000 during 1971-72 licensing period would be more, realistic. 

4. The proposal includes the occupancy of additional land and this 
becomes a charge against the project for reimbursement of the 
Land Purchase Fund. Based on the original cost of the land and 
pro-rating the additional site coverage against the total cost, 
the land cost which should be allowed is $20,140. 

The Comptroller of Accounts advises that if the project is ap- 
proved, funds could be provided out of the 1971 Supplemental 
Capital Funds. 

It is RECOMMBNDBD 

(a) that additional facilities be provided at Oakridge Station 
. as proposed by the City Building Inspector to accommodate 

• the registration and storage of bicycles, at an estimated 
cost of $60,000 and that an additional $6,000 be provided 
for the parking for the Police Department. In addition 
$20,140 should be provided to reimburse the Land Purchase 
Fund. 

(b) that until the program is firmly established the question 
of enforcement be left in abeyance; that no recovery fee 
be levied; and that any revenue resulting from the sale 
of unclaimed bicycles be utilized to offset the cost of 
the registration program. 

(c) that this work be approved as a 1971 Supplementary Capital 
project and the funds be provided out of 1971 Supplemen- 
tary Capital Funds. " 

- CARRIED 

G(ii) Architect re Bicycle 
Registration Building 

MOVED by Aid. Wilson, 

THAT recommendation in the following report of the Board 
of Administration under date of April 15, 19 71, be approved: 

- (Carried) 


cont ' d 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


Architect re Bicycle 
Registration Building (cont'd) 

"The City Building Inspector reports as follows! 

touncil is receiving a joint report from the Chief Constable 
and Director, Permits & Licenses dealing with proposed 
additional facilities at the Oakridge Station to provide for 
bicycle registration. If Council approve the report, it 
will be necessary to appoint an Architect to prepare drawings 
and specifications for a tender call and to supervise the 
construction. 

The Architect for the original building was the firm of Toby, 
Russell, Buckwell & Associates. It is my opinion that it 
would be desirable to use the same firm to carry out this 
commission. 

I therefore recommend that the firm of Toby, Russell, Buckwell 
& Associates be appointed Architects to design and supervise 
the work involved in providing bicycle registration facilities 
at the Oakridge Station.' 

Your Board RECOMMENDS that the recommendation of the City Building 
Inspector be adopted. " 

- CAKRIED 


At this point the Council observed a short recess. 


L. Report of the Official 

Traffic Commission, April 5, 1971 

MOVED by Aid. Rankin, 

THAT Clauses 1 to 3 inclusive of the report of the Official 
Traffic Commission dated April 5, 1971, be adopted and Clause 4 
received for information. 

- CARRIED 

M. Delinquency Control and Prevention 
in Vancouver: The Spring Street 
Project 

Council considered the following report under date of 
April 7, 1971, submitted by the Board of Administration: 

"Your Board submits the following report of the Director of 
Social Planning/Community Development : 

•On July 14, 1970, Council adopted a report of the 
Social Development Committee requesting funds in the 
amount of $9,000.00 for special youth programs at 
Riley Park and Clark Park and also passed the following 
resolution: 

That the Director of Social Planning/ 
Community Development report back to 
Council on the extension to other areas 
in the City of the techniques referred 
to in his report. 


cont ' d 
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BOARD OF ADMINISTRATION AND OTHEP REPORTS (cont'd) 

Delinquency Control and Prevention 
in Vancouver: The Spring Street 
Project (cont'd) 


The purpose of the programs in Riley Park and Clark Park 
has been to reduce the incidence of juvenile delinquency 
and youth crime. The programs, concentrating on the 12 
to 17 age group, mainly boys, have been experimental \in 
nature. 

The programs have had varied success. Delinquency in 
Riley Park has been substantially reduced. Reports from 
the Youth Squad of the Vancouver Police Department confirm 
this. Two street staff are working in the Riley Park 
neighbourhood at present with twelve kids. At one stage 
the street workers attempted to deal with up to forty boys 
and girls. This approach proved time-consuming and too 
much energy was directed towards kids who did not require 
the same kind of assistance as the group leaders or those 
who were committing most of the serious delinquencies. 
Thus, the format of the program has changed from a large 
group operation to isolating persistently delinquent kids 
and working with them, either alone or in smaller clusters 
of two or three at a time. 

The Clark Park area has presented greater problems than 
Riley Park insofar as numbers and seriousness of offenses 
are concerned. Of approximately forty kids who frequented 
the Park, one group of thirteen has had 247 police contacts. 
Several of them, including one just released from Brannon 
Lake, began to frequent the Park again just prior to 
Christmas, 1970. They destroyed the interior of the field 
house occupied by the youth worker and his wife, while they 
were away for the week-end. Nine or ten of the thirteen 
are presently in jail, awaiting juvenile court appearance 
or transfer to adult court for these and subsequent offenses. 

The program at Clark Park was rated a failure. Street work 
is most effective when it reaches kids before they have 
been committed to institutions, e.g. training schools. Or 
before they are deeply entrenched in their criminal habits. 
We terminated our work at Clark Park in November, 1970. 

In addition to str«et work with delinquents, the Spring Street 
School under SP/CD auspices was opened on an experimental basis 
at 1262 East 6th Avenue in February, 1971 (see attached Vancouver 
Sun Article) . Many of the delinquent youth street staff encountered 
were not attending regular school. 

The School program is aimed at two types of kids between the ages 
of 13 and 17« 

1. those who have dropped out of school because it is not the 

kind of experience they want, yet they wish to continue their 
education. 


and 


those who are aimless, sleep in until noon, hang around 
their home doing nothing and prowl around at night looking 
for action, including trouble. 


cont 'd 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Delinquency Control and Prevention 
in Vancouver: The Spring Street 
Project (cont'd) 

For each group the objective is to direct them back into the 
regular school system or to other vocational or academic 
opportunities. The Spring Street School is not a substitute 
school system. It reintroduces young people to interesting 
coarsfts # community events and group activities in an informal 
but disciplined setting. Four students are presently enrolled 
and by the end of April about 15 or 20 are expected to be 
participating in the Street School. Maximum registration will 
be 30 students. 

On February 23, 1971 a Review Committee composed of senior 
personnel from the Police Department, Probation Department, 
Children's Aid Society, School Board, Social Service Department, 
Recreation Department and Department of SP/CD, was set up by the 
Director of SP/CD to recommend appropriate auspices and financing 
for both parts of the Spring Street Project - street program and 
school program. The Review Committee's report will be ready for 
the Joint Technical Committee ret Social Planning by April 
30, 1971. A report to Council will follow about May 30, 1971. 

The $9,000 approved by Council has been spent on salaries of four 
youth workers ($8,400) and program expenses ($600) over a period 
of six months. The Department of SP/CD has provided 
supplemental financing in the amount of $3,105 because the 
program is experimental and innovative. Unpaid program expenses, 
due on April 30, will amount to $2,195. 

Three month interim funding of $6,917 is required for the 
Spring Street Project to cover April, May and June 1971. The 
purpose of the interim funding is to sustain the progrzun until 
the Review Committee submits its recommendations regarding 
auspices and financing. Neighbourhood Services Association has 
been providing temporary auspices and financial accounting for the 
program. 

Theref6re, it is recommended that: 

1. Interim funding in the amount of $6,917 be approved for the 
Department of SP/CD in advance of 1971 budget approval, for the 
Spring Street Project, to cover the period April 1 to June 30, 1971, 
inclusive, for salaries, program expenses and rental of the 
building at 1262 East 6th used for the School. 

2. Used City furnishings, e. g. desks, tables, chairs, typewriters, 
filing cabinets, etc. from Manitoba Yards be lent to the Spring 
Street School through the Department of SP/CD.' 

Your Board subnits the matter to Council for Information 
and Consideration. If the recommendations of the Director of Social 
Planning and Conununity Development are approved 

(a) the interim financing for the Spring Street Project, 
amovmtlng to $6,917 should be provided from the department's 
budget appropriation 'Purchase of Outside Services' idiich 
was set up for the purpose of establishing these types of 
projects. 

(b) the furnishing and equipment required be itemised and 
subnltted to the Purchasing Agent, it being understood 

that only items ^riiich are surplus to the City's requireaents 
be loaned to the Spring Street School* " 


cont ' d 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Delinquency Control and Prevention 
in Vancouver: The Spring Street 
Project (cont'd) 

MOVED by Aid. Hardwick, 

THAT the recommendations of the Director of Social Planning/ 
Community Development contained in the foregoing report together 
with the proposals of the Board of Administration be approved. 

FURTHER THAT a report on the success of the project be 
submitted to Council following the period ending June 30, 1971, 
and in the report advice be given in regard to alternate 
programmes in relation to costs and sources of aid from the Senior 
Governments. Advice also be given of other agencies or Boards 
which could carry out this programme on a long term basis, more 
effectively. 

- CARRIED 

N. Temporary Staff Position: 
Social Service Department 

MOVED by Aid. Rankin, 

THAT the following report of the Board of Administration 
under date of April 16, 1971, be approved: 

(Carried) 

"The Director of Welfare Services reports as follows: 

'The City Council, by resolution on October 22, 1970, 
approved the extension of 27 temporary clerical posi- 
tions to April 30, 1971. 

As the demand for services of the Department has not 
materially diminished and the process of reorganization 
of the Department has just commenced, I am requesting 
the extension of the 27 temporary positions to June 30, 
1971. 

The estimated monthly cost of these positions, including 
fringe benefits, is $12,035, and is included in the 
proposed 1971 budget. ' 

Your Board RECOMMENDS the foregoing recommendation of 
the Director of Welfare Services be adopted." 

- CARRIED 

O. Centennial Celebrations: 
Civic Theatres 


Alderman Sweeney, a member of the Centennial Committee, 
reported on a request from the Vancouver Civic Auditorium 
Board for an amount of $10,000 in connection with certain 
Centennial celebrations in and around the Queen Elizabeth and 
Playhouse Theatres during this Centennial year. Alderman 
Sweeney recommended Council approve the proposed schedule of 
celebrations as outlined by the Vancouver Civic Auditorium 
Board and that an amount of $10,000 be appropriated for this 
purpose from the Centennial Celebrations Fund. 

MOVED by Aid. Sweeney, 

THAT this recommendation be approved and $10,000 be 
appropriated accordingly. 


- CARRIED 
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COMMITTEE OF THE WHOLE 

MOVED by Aid. Broome, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid. Broome, 
SECONDED by Aid. Adams, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

BY-LAWS 

1. BY-LAW TO AMEND BY-LAW NO. 3334, BEING 
THE SUBDIVISION CONTROL BY-LAW 


MOVED by Aid. Calder, 
SECONDED by Aid. Sweeney, 

THAT leave be given to introduce a By-law to amend By-law 
No. 3334, being the Subdivision Control By-law, and the By-law 
be read a first time. 

- CARRIED 

MOVED by Aid. Calder, 
SECONDED by Aid. Sweeney, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Calder, 
SECONDED by Aid. Sweeney, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Deputy 
Mayor in the Chair. 

- CARRIED 

MOVED by Aid. Calder, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Calder, 
SECONDED by Aid. Sweeney, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Calder, 
SECONDED by Aid. Sweeney, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal. 

- CARRIED 

(The By-law received three readings) 

2. BY-LAW TO AMEND BY-LAW NO. 2193, BEING 
THE FIRE BY-LAW 


MOVED by Aid. Sweeney, 
SECONDED by Aid. Calder, 

THAT leave be given to introduce a By-law to amend By-law 
No. 2193, being the Fire By-law, and the By-law be read a first 
time . 

- CARRIED 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Calder, 

THAT the By-law be read a second time. 

- CARRIED 
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BY-LAWS (cont'd) 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Calder, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Deputy 
Mayor in the Chair. 

- CARRIED 

MOVED by Aid. Sweeney, 

THAT the Committee rise without reporting and ask leave 
to sit again, and in the meantime, the contents of the proposed 
By-law be circulated to interested parties. 

FURTHER THAT the Corporation Counsel investigate the 
question of right of appeal. 

- CARRIED 

3. BY-LAW TO AMEND BY-LAW NO. 3575, BEING 

THE ZONING AND DEVELOPMENT BY-LAW (CD-I - S.E. Sector) 

MOVED by Aid. Hardwick, 
SECONDED by Aid . Broome , 

THAT leave be given to introduce a By-law to amend By-law 
No. 3575, being the Zoning and Development By-law, and the By-law 
be read a first time. 

- CARRIED 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Broome, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Broome, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Deputy 
Mayor in the Chair. 

- CARRIED 

MOVED by Aid. Hardwick, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Broome, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Broome, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign and affix thereto the Corporate 
Seal. 

- CARRIED 


(The By-law received three readings) 
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MOTIONS 

A. Allocation of lands for Highway Purposes 
(6925 Knight Street and 6604 Knight Street) 

MOVED by Aid. Wilson, 
SECONDED by Aid. Adams, 

THAT WHEREAS the registered owners have conveyed to the 
City of Vancouver, for highway purposes, the following described 
lands ; 

1. East 7 feet of Lots 31 and 32, Block 6, 
District Lot 739, Group 1, New Westminster 
District, Plan 1645 

(6925 Knight Street) 

2. West 7 feet of Lot 15, Block 9, West h 
District Lot 738, Group 1, New Westminster 
District, Plan 1681 

(6604 Knight Street) 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for highway purposes. 

BE IT THEREFORE RESOLVED THAT the above described lands 
so conveyed be, and the same are hereby accepted and allocated 
for highway purposes , and declared to form and constitute portions 
of highway. 

- CARRIED 

B. Establishment of lands for Highway Purposes 
(N/E Corner 37th Avenue and Chester Street) 

MOVED by Aid. Linnell, 
SECONDED by Aid. Calder, 
THAT 

i 

WHEREAS the City of Vancouver is the registered owner of Lot 
Eighteen (18), Block Fbur (U), District Lots 668 to 670, Group One, 
New Westminster District, Plan 1369; 

AND WHEREAS it is deemed expedient and in the public interest 
to establish a portion of the above-described lands as highway; 

THEREFORE BE IT RESOLVED that the following portion of the above 
described lands be, and the same is, hereby established for highway 
purposes and declared to form and constitute portion of a highway. 


"All that portion of Lot 18, Block U, D.L. 668-670, Group 1, 
N.W.D., Plan I369, described as follows; 

COMMENCING at the south-westerly comer of said Lot 18; 

THENCE North 5 feet following in the westerly limit of 
said Lot 18; 

THENCE S U5°E 7.07 feet, more or less, to intersection 
with the southerly limit of said Lot 18 at a point $ feet 
easterly from the south-westerly corner of said Lot 18; 

THENCE West 5 feet following in the southerly limit of 
said Lot 18 to the point of commencement; 

The same as shown outlined red on plan prepared by A. Burhoe, B,C.L.S. 
dated November 10th 1970 and marginally numbered LF 5557." 

- CARRIED ~ 
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MOTIONS (cont'd) 

C. Establishment of lands for Highway Purposes 

(N/E Corner 37th Avenue and Prince Albert Street) 

MOVED by Aid. Linnell, 
SECONDED by Aid. Calder, 
THAT 

• WHEREAS the City of Vancouver is the registered owner of Lot 
Eighteen (18), Block Six (6), District Lots 668 to 670, Group One, 
New Westminster District, Plan I369; 

AND WHEREAS it is deemed expedient and in the public interest 
to establish a portion of the above-described lands as highway; 

THEREFORE BE IT RESOLVED that the following portion of the above 
described lands be, and the same is, hereby established for highway 
purposes and declared to form and constitute portion of a highway, 

"All that portion of Lot 18, Block 6, D.L. 668-67O, Group 1, 
N.W.D., Plan I369, described as follows: 

COMMENCING at the south-westerly corner of said Lot 18 j 

THENCE North 5 feet following in the westerly limit of 
said Lot 18; 

THENCE S li5°E 7.07 feet, more or less to intersection 
with the southerly limit of said Lot 18 at a point S feet 
easterly from the south-westerly comer of said Lot 18; 

THENCE West 5 feet following in the southerly limit of 
said Lot 18 to the point of commencement; 

The same as shown outlined red on plan prepared by A. Burhoe, B.C.L.S. 
dated November 10th, 1970 and marginally numbered LF 5558." 

- CARRIED 


D. Establishment of lands for Highway Purposes 

(N/W Corner 37th Avenue & St. Catherines Street) 

MOVED by Aid. Linnell, 
SECONDED by Aid. Calder, 
THAT 

WHEREAS the City of Vancouver is the registered owner of Lot 
Nineteen (19), Block Six (6), District Lots 668 to 67O, Group One, 
New Westminster District, Plan I369; 

AND WHEREAS it is deemed expedient and in the public interest 
to establish a portion of the above-described lands as highway; 

THE31EPCSIE BE IT RESOLVED that the following portion of the above 
described lands be, and the same is, hereby established for highway 
purposes and declared to form and constitute portion of a highway, 

"All that portion of Lot 19, Block 6, D.L.s 668-67O, Group 1, 
N.W.D., Plan I369, described as follows: 

COMMENCING at the southt— easterly corner of said Lot 19j 

THENCE West 5 feet following in the southerly limit of 
said Lot 19 j 

THENCE N U5°E 7.07 feet, more or less, to intersection with 
the easterly limit of said Lot 19, at a point 5 feet northerly 
from the south-easterly comer of said Lot 19; 

THENCE South 5 feet following in the easterly limit of said 
Lot 19 to the point of commencement; 

The same as shown outlined red on plan prepared by A. Burhoe, B.C.L.S, 
dated November 10th 1970 and marginally numbered LF 5559* " 


- CARRIED 
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MOTIONS (cont'd) 


E. Establishment of lands for Highway Purposes 

(N/E Corner 37th Avenue & St. Catherines Street) 

MOVED by Aid. Linnell, 
SECONDED by Aid. Calder, 
THAT 

WHE31EAS the City of Vancouver is the registered owner of Lot 
Eighteen (18, Block Eight (8), District Lots 668 to 67O, Group One, 
New Westminster District, Plan 1369j 

AND WHEREAS it is deemed expedient and in the public interest 
to establish a portion of the above-described lands as highway; 

THEREFORE BE IT RESOLVED that the following portion of the above 
described lands be, and the same is, hereby established for highway 
purposes and declared to form and constitute portion of a highway. 

"All that portion of Lot 18, Block 8, D.L. 668-67O, Group 1, 
N.W.D. , Plan I369, described as follows: 

COMMENCING at the south-westerly corner of said Lot 18 j 

THENCE North 5 feet following in the westerly limit of 
said Lot 18 j 

THENCE S U5°E 7.07 feet more or less to intersection 
with the southerly limit of said Lot 18 at a point 5 feet 
easterly from the south-westerly corner of said Lot l8j 

THENCE West 5 feet following in the southerly limit of 
said Lot 18 to the point of commencement; 

The same as shown outlined red on plan prepared by A. Burhoe, B.CL.S. 
dated November lOth, 1970 and marginally numbered LF 5560," 

- CARRIED 


F. Establishment of lands for Highway Purposes 

(N/W Corner 37th Avenue and Somerville Street) 


MOVED by Aid. Linnell, 
SECONDED by Aid. Calder, 
THAT 

WHEREAS the City of Vancouver is the registered owner of U>t 
Nineteen, (19), Block Eight (8), District Lots 668 to 67O, Group One, 
New Westminster District, Plan I369J 

AND WHEREAS it is deemed expedient and in the public interest 
to establish a portion of the above-described lands as highwayj 

THEREFORE BE IT RESOLVED that the following portion of the above 
described lands be, and the same is, hereby established for highway 
purposes and declared to form and constitute portion of a highway. 

"All that portion of Lot 19, Block 8, D.L. 668-67O, Group 1, 
N.W.D. , Plan 1369, described as follows: 

COMMENCING at the south-easterly corner of said Lot 19 J 

THENCE West 5 feet following in the southerly limit of 
said Lot 19 J 

THENCE N U5°E 7.07 feet, more or less, to intersection 
with the easterly limit of said Lot 19, at a point 5 feet 
northerly from the south-easterly corner of said Lot 19 j 

THENCE South 5 feet following in the easterly limit of 
said Lot 19 to the point of commencementj 

The same as shown outlined red on plan prepared by A. Burhoe, B.CL.S. 
dated November 10th, 1970 and marginally numbered LF 5561." 

- CARRIED 
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MOTIONS (cont'd) 

G. Establishment of lands for Highway Purposes 

(N/E Corner 37th Avenue and Somerville Street) 

MOVED by Aid. Linnell, 
SECONDED by Aid. Calder, 
THAT 

WIE31EAS the City of Vancouver is the registered owner of Lot 
Eighteen (18), Block Ten (10), District Lots 668 to 670, Group One, 
New Westminster District, Plan 1369j 

AND WHEREAS it is deemed expedient and in the public interest 
to establish a portion of the above-described lands as highway j 

THEREFORE BE IT RESOLVED that the following portion of the above 
described lands be, and the same is, hereby established for highway 
purposes and declared to form and constitute portion of a highway, 

"All that portion of Lot l8. Block 10, D.L. 668-67O, Group 1, 
N.W.D., Plan 1580, described as follows: 

COMMENCING at the south-westerly corner of said Lot l8j 

THENCE North S feet following in the westerly limit of 
said Lot 18 j 

THENCE S hS°E 7.0? feet, more or less, to Intersection with 
the southerly limit of said Lot 18 at a point S feet 
easterly from the south-westerly corner of said Lot l8j 

THENCE West S feet following in the southerly limit of 
said Lot 18 to the point of commencement j 

The same as shown outlined red on plan prepared by A* Burhoe, B.C.L.S. 
dated Novoaber l6th, 1970 and marginally numbered LF 5562. 

- CARRIED 


H. Establishment of lands for Highway Purposes 
(N/E Corner 37th Avenue and Ross Street) 

MOVED by Aid. Linnell, 
SECONDED by Aid. Calder, 
THAT 

WHEREAS the City of Vancouver is the registered owner of Lot 
Eighteen (18), Block Sixteen (I6), District Lots 668 to 67O, 
Group One, New Westminster District, Plan I369J 

AND WHEREAS it is deemed expedient and in the public interest 
to establish a portion of the above-described lands as highwayj 

THEREFORE BE IT RESOLVED that the following portion of the above 
described lands be, and the same is, hereby established for highway 
purposes and declared to form and constitute portion of a highway, 

"All that portion of Lot 18, Block 16, D.L. 668-67O, Group 1, 
N.W.D. , Plan I369, described as follows: 

COMMENCING at the south-westerly corner of said Lot 18 j 

THENCE North 5 feet following in the westerly limit of 
said Lot 18 j 

THENCE S U5°E 7.07 feet, more or less, to intersection 
with the southerly limit of said Lot 18 at a point 5 feet 
easterly from the south-westerly comer of said Lot 18 j 

THENCE West 5 feet following in the southerly limit of 
said Lot I8 to the point of commencement} 

The same as shown outlined red on plan prepared by A. Burhoe, B.C.L.S. 
dated November l6th, 1970 and marginally nximbered LF 5563." 

- CARRIED 
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MOTIONS (cont'd) 

I. Establishment of lands for Highway Purposes 

(N/E Corner 37th Avenue and Sherbrooke Street) 


MOVED by Aid. Linnell, 
SECONDED by Aid. Calder, 
THAT 

WIIREAS the City of Vancouver is the registered owner of Lot 
Eighteen (18), Block Eighteen (18), District Lots 668 to 670, Group 
One, New Westminster District, Plan I369J 

AND WHEREAS it is deemed expedient and in the public interest 
to establish a portion of the above-described lands as highway; 

THEREFORE BE IT RESOLVED that the following portion of the above 
described lands be, and the same is, hereby established for highway 
purposes and declared to form and constitute portion of a highway. 

"All that portion of Lot 18, Block 18, D.L. 668-67O, Group 1, 
N.W.D., Plan I369, described as follows: 

COMMENCING at the south-westerly corner of said Lot 18 j 

THENCE North 5 feet following in the westerly limit of 
said Lot 18 j 

THENCE S U5°E 7.0? feet, more or less, to intersection with 
the southerly limit of said Lot I8 at a point ? feet 
easterly from the south-westerly corner of said Lot 18 j 

THENCE West 5 feet following in the southerly limit of 
said Lot 18 to the point of commencementj 

The same as shown outlined red on plan prepared by A. Burhoe, B.C.L.S, 
dated November l6th, 1970 and marginally numbered LF $$6$, 

- CARRIED 

J. Establishment of lands for Highway Purposes 

(N/W Corner 37th Avenue and Sherbrooke Street) 


MOVED by Aid. Linnell, 
SECONDED by Aid. Calder, 
THAT 

WHEREAS the City of Vancouver is the registered owner of Lot 
Nineteen (19), Block Sixteen (16), District Lots 668 to 67O, Group 
One, New Westminster District, Plan I369; 

AND VJHEREAS it is deemed expedient and in the public interest 
to establish a portion of the above-described lands as highway; 

THEREFORE BE IT RESOLVED that the following portion of the above 
described lands be, and the same is, hereby established for highway 
purposes and declared to form and constitute portion of a highway. 

"All that portion of Lot 19, Block 16, D.L. 668-67O, Group 1, 
N.W.D, , Plan I369, described as follows: 

COMMENCING at the south-easterly corner of said Lot 19 J 

THENCE West $ feet following in the southerly limit of 
said Lot 19 J 

THENCE N ii5°E 7.07 feet, more or less, to intersection with 
the easterly limit of said Lot 19, at a point S feet 
northerly from the south-easterly comer of said Lot 19 j 

THENCE South $ feet following in the easterly limit of 
said Lot 19 to the point of commencementj 

The same as shown outlined red on plan prepared by A. Burhoe, B.C.L.S. 
dated November l6th, 1970 and marginally numbered LF S$6k» 


- CARRIED 
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MOTIONS (cont'd) 

K. Establishment of lands for Highway Purposes 

(N/W Corner 37th Avenue and Inverness Street) 

MOVED by Aid. Linnell, 
SECONDED by Aid. Calder, 
THAT 

>JHEREAS the City of Vancouver is the registered ovner of Lot 
Nineteen (19), Block Eighteen (18), District Lots 668 to 670, 
Group One, New Westminster District, Plan 136?; 

AND WHEREAS it is deemed expedient and in the public interest 
to establish a portion of the above-described lands as highway; 

THEREFORE BE IT RESOLVED that the following portion of the above 
described lands be, and the same is, hereby established for highway 
purposes and declared to form and constitute portion of a highway. 

"All that portion of Lot 19, Block 18, D.L. 668-67O, Group 1, 
N.W.D. , Plan I369, described as follows: 

CCWMENCING at the south-easterly comer of said Lot 19; 

THENCE West ^ feet following in the southerly limit of 
said Lot 19; 

THENCE N U5°E 7.07 feet, more or less, to intersection 
with the easterly limit of said Lot 19, at a point 5 Jfeet 
northerly from the south-easterly comer of said Lot 19; 

THENCE South 5 feet following in the easterly limit of 
said Lot 19 to the point of commencement; 

The same as shown outlined red on plan prepared by A. Burhoe, B.C.L.S. 
dated November l6th, I970 and marginally numbered LF 5566. 

- CARRIED 

1. Advice to Council: 

Social Welfare Policy Changes 

On April 6, 1971, notice was given of a motion by Alderman 
Rankin which by general agreement this day was changed and now 
reads as follows : 

MOVED by Aid. Rankin, 

SECONDED this day by Aid. Hardwick, 

THAT changes of a fundamental nature in the Provincial social 
welfare policy received by the Director of Welfare Services, be 
submitted to Council for their information. 

- CARRIED 

2. Housing: 
Fairview Slopes 

On April 6, 1971, notice was given of a motion by Alderman 
Rankin which by general agreement this day was changed and now 
reads as follows: 

MOVED by Aid. Rankin, 

SECONDED this day by Aid. Bird, 

THAT WHEREAS Council is considering rezoning the False Creek 
area slopes to a CRM-1 area; 

AND WHEREAS 1500 people may well be displaced by this 
rezoning ; 


cont'd 
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MOTIONS (cont'd) 

Housing : 

Fairview Slopes (cont'd) 

THEREFORE BE IT RESOLVED THAT the Planning Department be 
instructed to look at certain of the North/South streets between 
Broadway and Sixth Avenue, one of which at least is presently 
too steep for a road, to be set aside for Senior Citizens 
housing. 

- CARRIED 

3. Nursing Homes: 
Rate Increases 

On April 6, 1971, notice was given of a motion by Alderman 
Rankin which by general agreement this day was changed and now 
reads as follows: 

MOVED by Aid. Rankin, 

SECONDED this day by Aid. Calder, 

THAT WHEREAS there are a great number of nursing homes in 
the City of Vancouver in the Province of British Columbia; 

AND WHEREAS the rates have risen considerably in the last 
number of months ; 

THEREFORE BE IT RESOLVED THAT the Provincial Government be 
requested to include nursing homes under the Landlord and 
Tenant Act; 

FURTHER BE IT RESOLVED THAT City Council urge the Provincial 
Government to pass legislation fixing the increases at the cost 
of living index factor for B.C. on an increase of one per year 
only. 

(Referred) 

MOVED by Aid. Wilson, 
SECONDED by Aid. Adams, 

THAT the subject matter of the foregoing motion, as well as 
the following items listed be referred to the Standing Committee 
on Health and Welfare for consideration: 

(a) Nursing Homes 

(b) Rest Homes 

(c) Domiciliary Care 

(d) Rental Rates re Senior Citizens Housing 

- CARRIED 

4 . 'In Camera' Meetings 

MOVED by Aid. Broome, 
SECONDED by Aid. Linnell, 

THAT WHEREAS there has been a steady increase in the number 
of 'In Camera' meetings; 

AND WHEREAS there has been a rising concern on the part of 
the public as to whether these 'In Camera' meetings are really 
necessary; 

THEREFORE BE IT RESOLVED THAT City Council appoint a 
Screening Committee of 3 members of Council and no item shall 
be considered 'In Camera' unless previously approved by this 
Committee ; 

AND FURTHER THAT the Committee initially shall consist of 
Aldermen Phillips, Linnell and Rankin; 

cont'd 
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MOTIONS (cont'd) 

'In Camera' Meetings (cont'd) 

AND FURTHER THAT this Committee shall approve for 'In 
Camera' hearing only those personnel and property matters where 
in their opinion material damage or harm would result to an 
individual or the City. Notice 

(Notice was called and recognized by the Chair) 
ENQUIRIES AND OTHER MATTERS 


Alderman Wilson - 
Recycling of Garbage 


Alderman Calder - 
Noise Control By-law 


Alderman Broome - 
Services by Analyst 
Department 


Alderman Wilson - 
Student Employment 
Programme 


referred to processing, recycling, 
and reclaiming of garbage as identi- 
fied in the Dano Composing/Pulverizing 
Plant System and in this respect 
referred to information from the East 
Asiatic Company and to a Refuse Disposal 
Pulverization Plant in Aberdeen, 
Scotland. The Alderman requested 
this material be furnished to the 
City Engineer to take up with 
responsible authorities in the Greater 
Vancouver Regional District. 

The Deputy Mayor so instructed. 

referred to material furnished to the 
Regional District studying the matter 
of a Noise Control By-law and expressed 
concern at the length of time being 
taken to produce an effective by-law. 

requested the Board of Administration 
report in regard to outside services 
rendered by the City Analyst Depart- 
ment on a fee basis, to include 
advice whether such fee structure 
should be reviewed. 

The Deputy Mayor so instructed. 

requested a report from the Board of 
Administration in the matter of 
hiring of youth in the Student 
Employment Progreimme. 

Commissioner Ryan advised that a 
report will be submitted to Council 
but further information is required 
from the Government authorities. 


The Council adjourned at approximately 5:15 P.M. 

*** 

The foregoing are Minutes of the Regular Council meeting of 
April 20, 1971, which were adopted on April 27, 1971. 


BOARD OF ADMINISTRATION (WORKS) 1 

April l6th, 1971 

The following is a report of the Board of Administration: 

WORKS & UTIL ITY MATTERS 
CITY ENGINEER'S REPORT 


RECOMMENDATIONS: 


1. SPUR TRACK CROSSING NORTH KENT AVENUE 

BETWEEN ARGYLE STREET AND BORDEN STREET 
MILE 2,\jL V. & L. I. i^EW WESTMINSTER BRANCH 


"An application has been received from Beedie Construction to 
cross North Kent Avenue between Argyle and Borden Streets with a spur track 
to serve their building located on Lot B, Block C, D. L. 328. 


I RECOMMEND that:- 


(a) The application be approved subject to the conditions set out in 
the Standard Railway Crossing Agreement which includes in its 
provisions that all costs, actual and related, of construction, 
maintenance and removal be paid for by the industry. 

(b) Your Engineer be authorized to sign the application plan to the 
Railway Transport Committee on behalf of the City: 

( i) After the plan has been amended to his satisfaction. 

(ii) When an undertaking has been received from Beedie Construction 
Co. Ltd. to execute a Standard Railway Crossing Agreement." 


Your Board RECOMMENDS that the foregoing be approved. 


2 . Fraser Street Bridge Swing Span 

The City Engineer reports as follows: 

"This report is in reference to the letter from the 
Department of Transport requesting Council's consider- 
ation in the matter of the Fraser Street Bridge 
openings during rush hours. 

The two-way 24-hour volumes over this bridge are 
approximately 20,000 vehicles. The A.M. rush hour 
two-way volume is approximately 3,250 vehicles (15.25%) 
while the P.M. rush hour two-way volume is approxima tely~- 
3,400 vehicles (17%) . 


/continued 
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Clause 2 Continued 

We have been advised by the Marine Services branch of 
the Department of Transport that there are approximately 
ten bridge openings per month in the A.M. and P.M. rush 
periods, and an opening can last approximately 5-5 
minutes for a single passing of a boat and barge unit. 
During the peak traffic flows the accumulation on the 
north approach can extend beyond Marine Drive and up 
the hill on Fraser Street and can take approximately 
a half hour to clear. Accumulation on the south approach 
occurs, in some instances, onto Lulu Island. 

It should be noted that the traffic on this bridge will 
be of a local nature when the Knight Street Crossing is 
completed in 1972, since the bridge between Twigg/Mitchell 
Islands and Lulu Island is to be removed. 

While this route has a limited life, it now forms an 
important link between the two municipalities, carrying 
large volumes of commuter traffic during rush periods. 
It is therefore recommended that a reply be sent to the 
Department of Transport supporting the request that the 
Fraser Street Bridge swing span be closed to marine traffic 
between the hours of 7 - 9 A.M. and 4 - 5 P.M. , Monday to 
Friday each week, until the Knight Street Crossing is 
completed. " 

Your Board 

RECOMMENDS the foregoing report of the City Engineer be adopted. 

(Copies of the letter from the Department of Transport dated 
March 2, 1971, are circulated for the information of Council.) 

CONSIDERATION : 

3. Rate Structure Application - 
B.C. Telephone Company 

Council, on February 23, 1971, passed the following resolution 
with respect to the rate structure application of the B.C. 
Telephone Company: 

"THAT the Board of Administration report to Council in 
sufficient time before the Hearings are held (expected 
to be in August) in order that the Council at that time 
may consider appropriate representations at the Hearings." 

Formal Notice of Hearing has now been received setting June 7 as 
commencement date for the hearing of the application. The Rail 
way Transport Committee has asked that, where possible, inter- 
venants should file a memorandum of the evidence they intend to 
present prior to the Hearing. 

Your Board submits the foregoing for Council CONSIDERATION, in 
accordance with the above resolution. 

(Copies of Notice of Hearing and extract from the Minutes of the 
Council meeting of February 23, 1971, are circulated herewith fo 
information. ) 
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RECOMMENDATIONS : 


4. 


Underground Wiring for New Subdivisions 


The Corporation Counsel reports as follows: 

"When dealing with the Board reports on February 23, 1971, 
Council requested that a means be found whereby Council 
approval in each individual case is not required when a 
recommendation is made to waive the requirement for 
underground wiring. 

In a report made by the City Engineer and the Director 
of Planning on April 23, 1970, and approved by Council 
on May 5, 1970, these officials pointed out two situa- 
tions where the requirement has consistently been 
waived. These are:- 

A. subdivisions where the lots which are created can 
be served directly from existing pole lines on 
abutting streets and lanes. As these subdivisions 
do not require wiring 'within the subdivisions' to 
bring the utilities to the lot, waiver has been 
recommended ; 

B. certain other subdivisions, such as industrial sites, 
where the local requirements are not known and 'back 
of lot' easements can be provided for pole lines, 

the expense of underground wiring has been considered 
unreasonable and waiver has also been recommended. 

Nearly all the cases recommended to Council have fallen 
into these two categories. 

In order to relieve Council of the need to deal with 
each of these, it is recommended that the Subdivision 
Control By-law be amended to incorporate these two 
classes of subdivision as situations where waiver would 
automatically be granted." 

Your Board 

RECOMMENDS the foregoing report of the Corporation Counsel 
be adopted. 


* 


* 


* 


* 


* 


FOR ADOPTION SEE PACE(S) 
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(SOCIAL 1) 


SOCIAL SERVICE AND HEALTH MATTERS 


RECOMMENDATIONS 


1. 


Group Trailer Parking 


The Medical Health Officer reports as follows: 
"An application has been received from the Police Mutual 


Benevolent Association of Vancouver for the parking of a aroup 
of 10 (ten) trailers at the Kerrisdale Arena from May 6-10, 
1971. 

This group consists of performers at the 'Pi-Fth Annual 
Gatti-Charles Circus who are being sponsored by the Police Mutual 
Benevolent Association. 

Authority for allowing these arrangements is contained 
in By-Law No. 3986, Section 3. (2) which reads as follows: 


"The Council may, upon the recommendation 
of the Medical Health Officer, permit 
trailers and housecars to be occupied 
as living or sleeping quarters in areas 
other than those within the boundaries of 
a trailer court for a specified period of 
time. Such permission shall not be granted 
in respect of individual trailer or house- 
car units but shall be limited to groups 
comprising ten or more of such units." 


Sanitary arrangements will be to the satisfaction of the 
Medical Health Officer." 


Your Board RECOMMENDS: that the application from the 


Police Mutual Benevolent Association of Vancouver for the parking 
of ten (10) trailers at the Kerrisdale Arena from May 6-10, 1971 
be approved. 


Mr. J. E. Richardson, 872 East 20th Avenue, wrote to City 


Council March 18th, 1971 about an illegal suite at 866 and. at 876 
East 20th Avenue. The Director of Permits & Licenses reports as 
follows : 


■' 866 East 20th Avenue 
Mrs. Richardson, on September 9th, 1970, complained about 
the house at this address which was built many years ago 
as a one-family dwelling. An inspection showed that the 
lower floor was occupied as a housekeeping unit and the 
owner was notified to restore the use of the building to a 
one-family dwelling. Subsequently an application for con- 
sideration under City Council Hardship Policy was received. 
This was reviewed by the Hardship Committee which recom- 
mended approval for one year without prejudice to a 
further application. City Council on March 9th, 1971 
endorsed the recommendation. 


2. 


Illegal Suites - 866 East 20th Avenue and 
876 East 20th Avenue 


Cont ' d. 
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Clause 2 Cont'd. 

876 East 20th Avenue 

The house at this address does have multiple occupancy 
which was approved by the Technical Plannina Board 
under Development Permit #16211 in 1960 for a limited 
period of time expiring December 31st, 1967. 

Mr. Richardson and Mr. H. Hahn appealed the decision 
of the Technical Planning Board at this time (February 
1961) and the then Board of Appeal upheld the decision 
of the Technical Planning Board. The time limit referred 
to has been extended to December 31st, 1972 under City 
Council's moratorium policy. During the period of time 
noted above, Mr. and Mrs. Richardson have been kept 
informed of developments. However, they have continually 
registered their opposition to such approvals and 
extensions . " 


Your Board submits the matter to Council for information 
and RECOMMENDS a copy of this report be forwarded to Mr. and Mxt*. 
Richardson . 

(Copies of Mr. Richardson's letter dated March 18, 1971 
are circulated for the information of Council.) 


FOR ADOPTION StE PAGE(S) >:/.4_^... 
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Board of Administration, April 16, 1971 (BUILDING - 1) 

BUILDING AND PLANNING MATTERS 

RECOMMENDATIONS 

1, Proposed Rezoning Application: 

Cassiar - Rupert - Trans Canada Highway 

The Director of Planning and Civic Development reports as 

follows: 

"The triangular parcel of land bounded generally by Cassiar- 
Rupert Diversion, Trans-Canada Highway and East 1st Avenue 
(portion of Rupert Park) has been set aside for park purposes 
and is now developed as same. However, the easterly portion 
of the site lying between the Trans-Canada Highway and formerly 
Cassiar Street is zoned as an M-2 Industrial District, with 
the south-west corner of the site at Cassiar-Rupert Diversion 
and East 1st Avenue being zoned C-1 Commercial; the remainder 
of the site is zoned RS-1 One Family, 

It being considered that the appropriate zoning for the park 
should be RS-1 One Family Dwelling District as are the 
majority of other parks within the City, the Technical 
Planning Board on March 5th, 1971, recommended that the 
Director of Planning and Civic Development be requested to 
make application to rezone these lands to an RS-1 One Family 
Dwelling District, such application to be referred direct to 
a Public Hearing, 

The Town Planning Commission on March 19th, 1971, endorsed 
the recommendation of the Technical Planning Board," 

Your Board RECOMMENDS that the recommendations of the 
Technical Planning Board and Town Planning Commission be endorsed, 
and the application, when made, be referred direct to Public 
Hearing, 


2, Erection of Tent: 

Pacific National Exhibition 

The City Building Inspector reports as follows: 

"A request has been received from Home-Front Evangelism, 
Box 99, Richmond, B,C, to erect an 80' x 140' tent on the 
P.N,E, grounds for a dedication service on May 2nd, 1971, 

Section 2,6 of the Building By-law gives City Council the 
power to grant a permit to erect a tent for any period up 
to two years. Since the applicant is requesting permission 
for one day only, I am prepared to recommend that the tent 
be permitted on the site on May 2nd, 1971 subject to the 
following conditions: 

(a) The applicant shall deposit with the City a Bond of 
Indemnity satisfactory to the Corporation Counsel, to 
guarantee removal of the tent from the site by 

May 3rd, 1971, 

(b) Sanitary facilities shall be provided in accordance 
with the Medical Health Officer's requirements, 

(c) Due provision shall be made for fire protection to the 
satisfaction of the Fire Chief, 

(d) The agreement of the Pacific National Exhibition," 

Your Board RECOMMENDS that the recommendation of 
the City Building Inspector be adopted. 


All 
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INFORMATION 

3, City-owned Land: 

Lease Request from Vancouver School Board 

The Director of Planning and Civic Development reports as 

follows : 

"When considering the report from the Board of Administration 
dated March 5, 1971 on a lease request from the Vancouver 
School Board of a portion of Lots 1-5, Block 97, and Lots 9-12, 
Block 98, D.L, 181/196; and portion of Parcel 1, D.L, 2037 
and unopened portion of Venables Street, Council wished to know 
whether or not the site involved might be used for any civic 
purpose when vacated by the School Board , 

Council resolved 'THAT a maximum two-year lease be granted on 
a nominal basis ' . 

Whether the site might be used for any civic purpose, will 
depend on factors, including: 

(a) Rate of redevelopment in the industrially-zoned area 
between Raymur Avenue and Glen Drive, 

(b) Distribution of schools and timing of construction 
within the Strathcona and Grandview- Woodland local areas, 

(c) Population changes within the Strathcona area. 

Considerations of this kind are being studied as background 
to reporting on the disposition of this land," 

Your Board submits the report of the Director of Planning 
and Civic Development to Council for information, 

4, Request by Buddhist Congregation for 
Lease of Old City Museum Building 

The Director of Planning and Civic Development reports 
as follows: 

"By date of March 31st, 1971 the Board of Administration has 
submitted a report of the Director of Planning and Civic 
Development on the disposition of the Old City Museum building. 
Since preparation of this report, a further request has been 
received from Mr, C,C. Lu for the lease of this building as 
a Buddhist temple. 

At the time of preparation of this report, it has not been 
possible to contact Mr, Lu to ascertain whether he is thinking 
of an economic or a nominal rental or whether the Buddhist 
congregation would be willing to carry out the necessary 
repairs and renovations. 

The Property and Insurance Division will contact Mr, Lu as 
soon as possible and in the meantime this information is 
submitted for the consideration of Council at the same time 
as the main report on the disposition of the Old City Museum 
Building , " 

Your Board submits the report of the Director of 
Planning and Civic Development for the information of Council, 
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RECOMMENDATION 

5. Georgia Viaduct: 
New Street Names 


^^^^^^^ 


Your Board has been advised that the Street Naming 
Committee recently met for the purpose of naming two thoroughfares 
which will take the place of the old Georgia Viaduct. The 
Committee after deliberation has submitted the following 
recommendations : 


(a) that the structure extending from the eastern limits 
of Georgia Street at Beatty Street to Prior Street 
be named Georgia Viaduct 

(b) that the structure being constructed from the eastern 
limits of Dunsmuir and Beatty Streets to Prior Street 
be named Dunsmuix* Viaduct. 


Your Board RECOMMENDS that the foregoing recommendations of 
the Street Naming Committee be approved and the Corporation Counsel 
be instructed to bring in the necessary amendment to the Street 
Name By-law. 

6. Rezoning Application: 

N S Harwood Street between Thurlow and Burrard 

The Director of Planning and Civic Development reports as 
follows : 


"An application has been received from Mr. M.N. Za.jac of Za.jac 
Development Corporation Ltd., requesting rezoning of Lot 17. 
Block 12, D.L. 185, from a CM--1 Commercial District to an 
RM-4 Multiple Dwelling District in order to develop the 
subject property, together with Lots 14, 15 and 16, Block 12, 
D.L. 185 immediately to the west, with a high-rise apartment 
building . 

The remaining lots to the east to Burrard Street total 131 ' 
with a depth of 99' and are currently occupied by one-storey 
commercial buildings and some off-street parking. 

On receipt of this application, together with Development 
Permit Application #55309, the subject lot was examined by 
Swan Wooster-CBA in relation to possible Scheme 3.0 conflict 
and they have advised: 'We cannot foresee any conflict by 
this development with the proposed route of the Thurlow Tunnel. ' 

The Technical Planning Board on April 2nd, 1971, RECOMMENDED 
that the application be approved, subject to prior compliance 
by the owners with the following condition: 

Lots 14, 15 and 16, together with the Lot 17 are to be 
first consolidated into one parcel and so registered in 
the Land Registry Office, 

and the said application be referred to Public Hearing after a 
report has been received thereon from the Town Planning 
Commission . " 


Your Board RECOMMENDS that the report of the Technical 
Planning Board be received and the matter be referred for the 
consideration of Council at a Public Hearing. 
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7. Provincial Court Building: 
Clerk of Works 


The City Building Inspector reports as follows: 

"Included in the funds for the Provincial Court Building 
is an amount for the appointment of a Clerk of Works. 
Normally such appointment takes place at the time con- 
struction begins. It is suggested that the person 
appointed be one whose background includes experience in 
building design, detailing and field work. It is 
suggested also that the appointment be made at the same 
time that the architects for the alteration work in the 
Public Safety Building are appointed. He could assist 
in liaison work in connection with the Provincial Court 
Building as well as the Public Safety Building. This 
in turn would provide much needed assistance to the 
Construction Co-ord inators , in general, whose present 
workload is extremely heavy. 

It is believed that an appropriate person could be found 
in a pay range of $850 to $900 per month but this would 
require prior consideration and report by the Director 
of Personnel Services. 

RECOMMENDED that Council approve the appointment of a 
person with adequate experience in building design, 
detailing and field work, as an equivalent to a Clerk of 
Works on the Provincial Court project, the position to bo 
reported on by the Director of Personnel Services and the 
appointment to be concurrent with the appointment of the 
architects for the renovation of the Public Safety 
Building . " 

Your Board RECOMMENDS that the recommendation of the 
City Building Inspector be approved. 


**** 


FOR ADOPTION SEE PAGE(S) -il^ 
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FIRE AND TRAFFIC MATTERS 

RECOMMENDATION 

1. Fire Alarm Connections to Hotels, Rooming Houses, etc. 

The City Engineer reports as follows: 

"Following a report by the Fire Chief on factors causing fire 
deaths in hotels, rooming houses, etc. City Council requested a 
report on 'connection of the building fire alarm systems to the 
City' s system' . 

On numerous occasions there have been serious delays in the 
Fire Department response because the person who operated the fire 
alarm system in the building thought they had also alerted the Fire 
Department. These delays have contributed to several fire deaths 
in buildings, which are defined in the Fire Marshal's Act as Hotels, 
and include apartments, boarding and lodging houses, clubs, and any 
building other than a private dwelling, where sleeping accommodation 
is provided. There are some 6700 such buildings in the City, of 
which only approximately 17 are connected to provide an automatic 
notification to an alarm answering centre. If such connections 
were made to an alarm centre, this would ensure that the Fire Depart- 
ment receives the alarm when the alarm system in the building is 
actuated. 
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The following is a summary of buildings in the City which are 
connected to provide automatic notification through the City's 
system or through a private alarm answering centre. Alarms that go 
in to the private answering centre are telephoned to the Fire Alarm 
Headquarters. 

TYPE OF BUILDING CONNECTED TO TOTAL NO. OF 

CITY SYSTEM PRIVATE SYSTEM BLDGS.IN CIT^ 


Schools f Public) 
Schools (Private) 
Government and Municipal 

^Hotels and Motels 

^Apartments 

^Rooming Houses and Conversions 
^Hospitals, Rest Homes, 

Institutions, etc. 
*Public Housing Developments 

Industrial and Manufacturing 

Commercial 


112 — 112 

26 

24 — 247 

1 2 320 

3,372 
2,920 

5 5 38 

4 — 15 

1 116 1,514 

4 _72 5.943 

151 195 14,507 


^Buildings where sleeping accommodation is provided. 

A connection to the City's system has the following advantages: 

A. The alarms go directly to the Fire Alarm Headquarters and no 
time is lost in decoding and retransmitting at the private 
answering centres. 

B. The facilities are installed by the City to the point of connec- 
tion with the subscribers' internal fire alarm system to the 
same standards as the City fire alarm system, which should ensure 
greater reliability of the overall connection. 

At present, the City's street box circuits do not extend on all 
streets in the areas zoned for hotels, etc. Money has been included 
in the 1971-1975 Five Year Plan to extend these box circuits to 
include most areas zoned for this type of premises. The tjrpe of 
system to be employed will be subject to the study by the Communication 
Consultants who are being engaged to study the City's overall communica- 
tions system. 


Cont'd. 
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Clause No. 1 continued 

When the City street fire alarm box system is extended to cover 
these areas, the City will be able to provide connection to the 
majority of hotels, etc. at a reasonable cost. The rates charged 
will depend on the cost of the system recommended by the Communications 
Consultants. 

If City Council reaffirms the policy to allow connections to 
the City's system, the program for connections will have to be sched- 
uled and co-ordinated with the Fire Warden's office to proceed with 
one area at a time, as the City's facilities are extended. This 
would allow sufficient time for construction of the City's circuits 
and for the inspection and approval of the alarm systems in the build- 
ings by the Fire Wardens. Standards will be prepared to ensure the 
adequacy of the alarm systems and their compatibility for connection 
to the City's system. 

The Canadian Underwriters' Association indicates that there may 
be some reduction in the fire insurance rates for those systems that 
are installed to Underwriters' standards and connected to the City's 
fire alarm system. This would help to defray the cost to the owners, 
but the possible magnitude of such a reduction was not indicated. 

Recommended ; 

That the policy to connect fire alarm systems in buildings to 
the City's system, where City circuits are available, be reaffirmed 
in principle, and that a further report be made on the procedures 
for assessing and charging for these connections when the Communica- 
tion Consultants' studies are completed." 

Your Board RECOMMENDS that the foregoing recommendation of the 
City Engineer be adopted. 


Fire By-Law Amendment - Fire Alarm Systems in Hotels, 
Rooming Houses, etc. 

The Deputy Corporation Counsel reports as follows: 

"On August 6, 1968, Council instructed the Corpora- 
tion Counsel to submit recommendations regarding 
by-law amendments which would upgrade existing fire 
alarm systems in hotels and rooming houses. After 
consultations with the Provincial Fire Marshal, the 
Fire Prevention Office of the City Fire Department, 
and the City Coroner, it was concluded that an 
amendment to Section 97 of the existing Fire By-Law 
No. 2193 would be the most effective method of up- 
grading the safety standards of fire alarm systems 
in the older hotels in the City. 

Under the existing provisions of Section 97, the Fire 
Chief may order the installation of a fire alarm 
system. It is now proposed to give him the authority 
to order the replacement, alteration or improvement of 
existing systems, as he deems necessary. This authority 
will permit the Fire Chief to order the upgrading of the 
existing fire alarm systems in hotels and rooming houses, 
etc. to ensure that they are of a sufficiently reliable 
standard of operation to allow connection to the City 
System. In addition, it will be possible to order the 
installation of heat detectors and to require two sources 
of electrical energy supply for fire alarms. 


Cont'd. 
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Clause No. 2 continued 

In conjunction with the amendment to Section 97 is a 
proposed amendment to render failure to comply with 
an order issued by the Fire Chief under Section 97 
and other sections of the by-law where orders may be 
issued, an offence under the by-law. Failure to comply 
with an order is not now an offence except when specifi- 
cally provided. At present, only a few sections of the 
by-law contain this provision." 

Your Board RECOMMENDS the foregoing report of the 
Deputy Corporation Counsel be adopted and an amendment to the 
Fire By-law be considered this day under "By-Laws." 


3 . New Fireboat Moorage Location 

The Corporation Counsel and the Fire Chief report as follows: 

"On November 26, 1970, Council approved a recommendation 
of the Fire Chief that a new moorage site West of the 
Great Northern Dock be rented from the Harbours Board 
for $1,738 per annum. 

The Harbours Board has now provided the City with a 
lease for such a site, upon the following terms: 

Term - September 1, 1970 to August 31, 1975. 

Right of renewal for two further 5-year 
terms. Either party may terminate on 
180 days' notice. 

Rental - $1,745 per annum. Renewal rates subject 
to determination by the Board. 

Although the term commences on September 1, 19 70, 
rental is only to be invoiced for the period April 1, 
1971 to August 31, 1971, and not for a full year. 

The lease is in a form satisfactory to your officials 
and it is therefore recommended that the same be 
accepted and the documents be executed by the Mayor 
and the City Clerk." 

Your Board RECOMMENDS that the foregoing report of the Corporation 
Counsel and the Fire Chief be approved. 

RECOMMENDATION & COUNCIL CONSIDERATION 

4. MARCH AND RALLY - APRIL 24th, 19 71 
- VIETNAM ACTION COMMITTE E 

The City Engineer reports as follows: 

"Sheila Turgeon, Secretary for the Vietnam Action Com- 
mittee in a letter dated March 10th, 1971, informs us that they 
will be holding a march and rally against the war in Indo-China 
on April 24th, 1971. A public address system will be used 
during the rally. 

The proposal is as follows: 
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Assembly 1:00 P.M. at Thornton Park 

Route 1:45 P.M. North on Main Street to Hastings Street 

West on Hastings Street to Granville 
Street, South on Granville Street to 
Georgia Street, West on Georgia Street 
to the U. S. Consulate 

Rally 3:00 P.M. At the U.S. Consulate where public 

addresses will be made from a sound truck. 

Dispersal 4:00 P.M. From the U . S . Consulate as individuals. 

The Transit Authority expect some disruption to services to 
occur but will accommodate the parade. 

The Police Department will be in attendance and request that 
parking be prohibited on both sides of Georgia Street from 
Burrard Street to 300 ft. west. Use of a sound truck is a matter 
of Council policy and this aspect of the proposal is referred to 
Council for consideration. 

It is accordingly recommended that the Vietnam Action Commit- 
tee be permitted to hola a parade on Saturday, April 24th, 1971, 
from Thornton Park to the United States Consulate via Main Street, 
Hastings Street, Granville Street and Georgia Street, provided 
that all costs of signing be borne by the applicant." 

Your Board RECOMMENDS the foregoing report of the City 
Engineer be adopted, but refers the matter of the sound truck for 
Council CONSIDERATION. 


****** 


FOR ADOPTION SEE PAGE(S) ^.Ak. 


4 


3oard of Administration, April 16, 1971 (FINANCE 

FINANCE MATTERS 

CONSIDERATION 


1. The British Columbia Sports 
Hall of Fame - Grant 


A letter has been received from the Chairman of The British 
Columbia Sports Hall of Fame Society, advising that it is embarking 
on a new building and expansion program to provide more adequate 
f aci li ties . 

The British Columbia Government has announced a $100,000 
grant towards the program and it is stated that the Pacific National 
Exhibition is providing an approximate similar amount. The Society's 
target is $400,000, which means the Society would be taxed with 
raising a minimum of $200,000 from various private sources. 

The Society advised that it is contacting 140 British 
Columbia Cities, Districts, Towns and Villages, inviting each to 
subscribe to this fund. 

The Society is, therefore, requesting a grant of an 
unstated amount as a one-time appeal towards this building fund. 

Your Board submits the foregoing for the CONSIDERATION 
of Council . 

(Copies of the Society's letter dated April 2, 1971, are 
circulated for the information of Council.) 


RE COMMENDAT I ONS 


2 . Juvenile Detention Home Agreements 

The following report has been submitted by the Corporation 

Counsel : 

"The agreements with each of the following municipalities, 
regarding the use of the Juvenile Detention Home, expire 
on April 30th, 1971: 

District of North Vancouver 
City of North Vancouver 
District of Burnaby 
Township of Richmond 
District of Coquitlam 
District of Delta 

The respective clerks of the municipalities have advised 
that it is their Council's wish that the agreements be 
renewed for a further period of one year from May 1st, 
1971 to April 30th, 1972, upon the same terms and conditions, 
save and except as to the daily rate, which is to be changed 
to $17.50 per day. The proposed rate of $17.50 per inmate 
day, which was set by the Director of Finance, has been in- 
creased from the 1970-71 rate of $15.80 and reflects a 
calculation based on the number of detention days in 
relation to the total cost of operation of the Detention 
Home for the previous year . 

. . . Cont ' d . 
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Clause No. 2 (Cont'd.) 

The Corporation Counsel asks that a resolution of Council 
be obtained to authorize the execution of renewal agree- 
ments as to the use of the Juvenile Detention Home with 
the City and District of North Vancouver, Burnaby, Richmond, 
Coquitlam and Delta for a further period of one year from 
May 1st, 1971 to April 30th, 1972, upon the same conditions 
as the previous agreements save and except as to the daily 
rate, which shall be $17.50." 

Your Board RECOMMENDS that the foregoing report of the 
Corporation Counsel be approved and that the Mayor and the City 
Clerk be authorized to execute renewal agreements for the use of 
i-.he Juvenile Detention Home as aforesaid, such agreements being 
satisfactory in form to the Corporation Counsel. 

:S . Lease Agreement with Provincial Government 
Parking Lot - 12th Avenue and Cambie Street 

The Director of Planning and Civic Development reports as 

Follows : 

" BACKGROUND 

From June 5th, 1958 to October 31st, 1967, the Provincial 
Government leased its land at 12th Avenue and Cambie Street 
for a nominal sum to the City of Vancouver for employee 
parking purposes. Since October 31st, 1967 to date, the 
lease has been on a month-to-month basis at a nominal sum. 

In an Information report to City Council dated March 9th, 1971, 
the Board of Administration noted that a letter had been 
received from the Deputy Minister of Public Works advising 
that some re-organization of the site was required to 
provide parking on a paying basis for Civil servants from 
other locations and that there would still be parking avail- 
able for the City of Vancouver employees after the Provincial 
Government needs were satisfied. The City of Vancouver 
parking would be on the basis of $4 per space per month for 
8:00 A.M. to 6:00 P.M. occupancy. 

City officials have been discussing this matter with the 
Department of Public Works. In a letter from them dated 
April 2nd, 1971, (circulated) the City was advised that 
'the Government of B.C. will provide parking facilities 
for 172 motor vehicles at a cost to the City of Vancouver 
of $4.00 per month per vehicle'. The letter further advises 
that the terms of such lease or rental would be: 

(a) on a month-to-month basis with a six-month cancellation 
clause by either party if a change in tenure is required 

(b) the Provincial Government would designate the areas 
where City of Vancouver vehicles would be parked 

(c) the City of Vancouver would assume all risks, damage 
to vehicles, property and injury to persons, etc. 


Cont ' d . 
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Clause No. 3 (Cont'd.) 
PROPOSAL 

At present, 210 spaces are provided for City of Vancouver parking 
on the Provincial Government site. The reduction to 172 spaces 
would still enable the City to comply with its own by-laws. The 
by-law requirement for parking is 363 spaces of which 191 are 
provided on the City Hall site. 

The charge of $4 per space per month or $8,256 per year is 
considered a reasonable charge for parking in this vicinity. 

It is therefore RECOMMENDED that City Council endorse the 
proposal of the Department of Public Works and instruct the 
Corporation Counsel to draw up the necessary lease agreement 
with the Provincial Government." 

Your Board RECCMMENDS that the report of the Director of 
Planning and Civic Development be approved. 


****** 
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BOARD OF ADMINISTRATION 


PERSONNEL MATTERS 


JUPPLEMENTARY REPORT 


APRIL 16, 1971 


IE COMMEN DAT I ONS 

|l . Temporary Staff - Unused 1970 Vacation 
Entitlement; Social Service Department 

The Director of Personnel Services reports as follows: 

"I have received from the Director of Welfare Services, a 
request to secure retroactive approval of deferment of 1970 
vacations to 1971 for twelve temporary employees of his 
department. Their 1970 vacation entitlement was not taken 
prior to December 31, 1970, due to the workload volume 
situation . 

It has been, and will be convenient to the Department and 
ten employees to schedule days off prior to their 1971 
vacation period. Two employees, (Mrs. Prince and Miss 
Jamieson) have seven and ten days respectively remaining. 
Because of the difficulties of scheduling such lengthy 
period and because these two employees would prefer payment 
in lieu, the Director of Welfare Services wishes Mrs. Prince 
and Miss Jamieson to be paid. He has discussed 'this matter 
with the Union who, for this situation only, are in agree- 
ment with his request. 


Because of the workload of the Social Service Department, 
and because the request deals with temporary staff only, 
I recommend: 

(a) that the following employees be authorized to carry 
over their unused 1970 vacation entitlement to 1971: 
I.M. Crook (1 day), G.H. Forestell, (3J5 days), J.L. 
Hunter (2*2 days), L.M. Keller (3 days), W.J. McBurney 
(155 days), D.E. Meehan (2J5 days), B.R. Munn (h day). 


M.R. Olsen {2^ days) 
(5 days) ; and 


U.E. Ringwald (2 days), S. Reilly 


(b) that Mrs. H. Prince and Miss C .A . Jamieson be paid for 
seven and ten days respectively in lieu of time 
off for unused 1970 vacation entitlement, at a total 
cost of $363.98 (Jamieson - $178.90; Prince - $185.08), 


Your Board RECOMMENDS that the foregoing recommendations 
of the Director of Personnel Services be adopted. 
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2 . Attendance of the Fire Chief at a 
Provincial Fire Advisory Meeting 

The Fire Chief reports as follows : 

"The Fire Chief, being a member of the Provincial Fire Advisory 
Council, requests permission to attend a Council meeting to be 
held in Vernon, B.C. on April 21, 1971, 

The Provincial Fire Marshal will pay all expenses. The only 
cost to the City will be two days (one day travel time) leave 
of absence with Pay," 

Your Board RECOMMENDS that the Fire Chief be granted two 
days leave of absence with pay to attend the above meeting. 


****** 
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BOARD OF ADMINISTRATION 

PROPERTY MATTERS 
APRIL 16, 1971 

RECOMMENDATIONS 

1, Street Widening: S/W corner of 
Beatty Street and Robson Street 

The Supervisor of Property and Insurance reports as 

follows : 

"Reference is made to Works and Utilities Matters, February 5, 
1971, confirmed by Council on February 9, 1971, authorizing 
the acquisition of a portion of Lots 8, 9, 10, Block 68, 
D,L, 541, as shown outlined in red on plan marginally 
numbered LE 3630, which is required to improve the alignment 
at the approach to the Connaught Bridge, 

Negotiations with the owners confirm that they are prepared 
to sell the aforementioned strip of land for the sum of 
$10,086.00. 

RECOMMENDED that the Supervisor of Property and Insurance be 
authorized to acquire said strip of land for the sum of 
$10,086.00, chargeable to Streets Capital Fund =146/7 901 
'Ma.jor Street Paving 1970, Program Unallocated.'" 

Your Board RECOMMENDS the foregoing recommendation of 
the Supervisor of Property and Insurance be adopted. 


2. Expropriation for Provincial Courts (VANCOUVER) Complex 
226-228 Powell Street 


The Supervisor of Property and Insurance reports as 

follows : 

"Reference is made to Item 2, Property Matters dated 
February 19, 1971 confirmed by Council February 23, 1971 
wherein seven properties including Lot 27, Block 5, D.L. 196 
were expropriated for the new Provincial Courts (Vancouver) 
Pro,) ect . 

226-228 Powell Street comprise a site 25' x 122' zoned M-2 
improved with a four storey and part basement masonry building 
erected in 1900. This building which covers the full lot 
area has a retail unit occupied by a used furniture dealer 
on a month-to-month basis on the main floor. The upper three 
floors consisting of 40 sleeping rooms plus two rooms for the 
rooming house proprietor are operated as 'America Rooms' under 
a 5-year lease expiring February 28, 1971 but containing an 
option to renew for 5 years at the same rental. It is noted 
that this lessee who is a relative of the owners has a very 
favourable lease and negotiations have been carried on with 
him separately. 

This building which is in average condition for ago and typo 
has a concrete foundation, brick and concrolo on exterior walls, 
a tar and gravel roof, 44 plumbing fixtures and is heated by 
a gass conversion hot water heating unit. 

Following the expropriation of this property, further 
negotiations were carried out with the owners and lessee and 
an all-inclusive offer of $65,000.00 was made. However, on 
April 6, 1971, the owners filed with the City Clerk an offer 
to sell for the sum of $120,000.00. This amount is deemed to 
cover both the owners' and lessee's interests. 


cont 'd . 
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C I aust' ff'Z con I i luu-cl : 

Alter consultation with the City Solicitor, he has asked that 
the City's final offer of $65,000.00 be confirmed and that 
Professor E.C.E. Todd be appointed as the City's nominee to 
the Board of Arbitration. 

RECOMMENDED : 

(a) that the offer of $65,000.00 on an all-inclusive basis 
made to the owners and lessee through the office of the 
Supervisor of Property & Insurance on behalf of the 
City be confirmed as representing due compensation for 
the property to be acquired; 

(b) that Professor E.C.E. Todd be appointed as the City's 
nominee to the Board of Arbitration to be constituted 
to determine the amount payable to the owners by reason 
of said expropriation." 

Your Board RECOMMENDS the foregoing recommendation of the 
Supervisor of Property and Insurance be adopted. 


3. 'Queens Rooms', 206 Main Street 

Acquisition for Provincial Courts 
(Vancouver) Complex 


The Supervisor of Property and Insurance reports as 

follows : 

'Reference is made to Item 4, Property Matters, November 13, 
1970, confirmed by City Council November 17, 1970, approving 
the purchase of Lots 2 and 3, Block 5, D.L. 196, and noting 
that the interests of two lessees would be the subject of a 
later report. 

One of the lessees is the operator of a rooming house 
business consisting of 65 rentable rooms on the upper two 
floors of this three storey building, under a 5 year lease 
expiring November 30, 1974. 

Following negotiations with the lessee's solicitor, he has 
agreed to quit claim all his interest under the terms of 
the lease to the City for the sum of $6,000.00 on the 
following terms: 

(a) The termination date to remain open until July 31, 1971 
at the latest. 

(b) The lessee to receive an advance payment of $1,000.00 
upon delivery of an executed Quit Claim Deed. 

The above settlement is deemed to be fair and equitable and 
has been endorsed by the City Solicitor. 

RECOMMENDED that the Supervisor of Property and Insurance be 
authorized to settle the lessee's claim herein for the sum 
of $6,000.00 chargeable to Code No. 442/1207 (Magistrates' 
Courts) . 

Your Board RECOMMENDS the foregoing recommendation of 
Supervisor of Property and Insurance be adopted. 
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)|. 220 - 224 Main Street 

Acquisition for Provincial Courts (Vancouver ) 

The Supervisor of Property and Insurance reports as follows : 

"Lots Lj. & 5> Block 5 J D.L. 196, are required for the 
new Provincial Courts (Vancouver) Complex confirmed 
by City Council on November 25th, 1969. 

These premises comprise a site 50' x 120' zoned GM-1 
Commercial, improved with a one storey non-basement frame 
building erected in 1910. The building, which has an 
area of 35^00 sq. ft. is divided into three retail store 
units. One unit is occupied by the owner, a Chinese 
association as a meeting room; another is rented by the 
owner to a second-hand dealer on a month-t o-raonth tenancy 
and the third, which has been vacant for lii months, was 
formerly a barber shop. Gravel surface parking at the 
rear provides parking for eight cars on a month- to-montli 
basis . 

This structure which is in fair condition has a brick 
exterior, 8 plumbing fixtures, a tar and gravel roof and 
a concrete foundation. The association's meeting room is 
heated by a coal-fired space heater, while the other two 
units have no heating equipment. 

Following extensive negotiations with the solicitor for 
the owners, this association has agreed to sell for the 
sum of $41,500.00 as of April 30th, 1971, subject to 
retaining rent-free possession of these premises until 
June 30th, 1971. It is noted that this property was 
expropriated as per Council Resolution of February 23rd, 
197^1, and this settlement is deemed realistic and has 
been endorsed by the City Solicitor. 

RECOMMENDED that the Supervisor of Property & Insurance 
be authorized to acquire this property for the sum of 
$14.1,500.00 on the foregoing basis, chargeable to Code No. 
442/1207 (Magistrates Courts)." 

Your Board 

RECOMMENDS the foregoing recoxnmendation of the Supervisor 
of Property and Insurance be adopted. 

5. 2055 West 6th Avenue: 

Acquisition for Park Site #9 (Kitsilano ) 

The Supervisor of Property and Insurance reports as 

follows : 

"Lot 16, Block 265, D.L. 526, which is located in Park Site #9 
has been offered for sale to the City by tho owner. This 
Park Site is listed in Table II of tiio Park Sites Purchase 
Program 1971-1975 confirmed by City Council December 15. 1970, 

These premises comprise a ono-storcy and full basement frame 
dwelling with a main floor area of 1,685 sq.ft. erected in 
1912 on a site 50' x 120' zoned RM-3. This dwelling con- 
tains 6 rooms on the main floor and has a three- room self- 
contained suite in the basement. The owner occupies three 
of the six rooms on the main floor and rents two sleeping 
rooms together with a common kitchen. These sleeping rooms 
and the basement suite are currently rented. 

This improvement, which is in average condition for ago and 
type, has 14 plumbing fixtures, a concrete foundation, a 
patent shingle roof, shingles on exterior walls and is 
heated by a hot air oil conversion furnace. 
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C lause #5 continued : 

Negotiations with the owner confirms that she is prepared to 
sell for the sum of $30,650.00 including some furniture and 
equipment in the rented accommodation as of March 31, 1971, 
The owner is to retain rent-free possession of these 
premises until May 31, 1971 and commencing June 1, 1971 will 
rent back at $150.00 per month subject to rental review 
after one year. This price is considered to be fair and 
equitable and represents market value for property in this 
area. The Superintendent of Parks concurs in the purchase 
of this property, 

RECOMMENDED that the Supervisor of Property and Insurance 
be authorized to acquire this property for the sum of 
$30,650,00 on the foregoing basis, chargeable to Code 
#4189/- . " 

Your Board RECOMMENDS the foregoing recommendation ol 
Supervisor of Property and Insurance he adopted, 

6, 37th Avenue Chester to Inverness: 

Establishment of City-owned Property for 
Highway Purposes 


The Supervisor of Property and Insurance reports as 
follows : 

"The City owns several single lots on the North side of 37th 
Avenue between Chester and Inverness Streets, which it is 
proposed to offer for sale. Each lot is situated on the 
corner of 37th Avenue and an intersecting street. However, 
the City Engineer has requested that a 5' corner cut-off 
from each lot be established as road before the lots are 
placed on the market. The establishment as road of these 
portions of the City's lots will facilitate traffic turning 
North off 37th Avenue onto the intersecting streets. 

The properties from which a corner cut-off is required are 
all in District Lots 668 to 670 and are described as follows: 


Lot 

18, 

Block 

4, 

N/E 

corner 

37th 

Avenue 

and Chester Street 

Lot 

18, 

Block 

6, 

N/E 

corner 

37th 

Avenue 

& 

Prince Albert 

St. 

Lot 

19, 

Block 

6, 

N/W 

corner 

37th 

Avenue 

& 

St .Catherines 

St. 

Lot 

18, 

Block 

8, 

N/E 

corner 

37th 

Avenue 

& 

St .Catherines 

St, 

Lot 

19, 

Block 

8, 

N/W 

corner 

37th 

Avenue 

& 

Somerville St, 


Lot 

18, 

Block 

10, 

N/E 

corner 

37th 

Avenue 

& 

Somerville St, 


Lot 

18, 

Block 

16, 

N/E 

corner 

37th 

Avenue 

& 

Ross Street 


Lot 

19, 

Block 

16, 

N/W 

corner 

37th 

Avenue 

& 

Sherbrooke St, 


Lot 

18, 

Block 

18, 

N/E 

corner 

37th 

Avenue 

& 

Sherbrooke St, 


Lot 

19, 

Block 

18, 

N/W 

corner 

37th 

Avenue 

& 

Inverness St. 



Formal resolution covering these establishments will be 
forwarded to Council . 

RECOMMENDED that those portions of City-owned Lot 18. Block 4, 
Lots 18 and 19, Block 6, Lots 18 and 19, Block 8, Lot 18, 
Block 10, Lots 18 and 19, Block 16, Lots 18 and 19, Block 18, 
all in District Lots 660 to 670, Group 1, N,W,D., as shown 
on plans marginally numbered LF 5557 to LF 5566 respectively 
showing the portion required in each case, be established 
for highway purposes at no cost to the City Engineer," 

Your Board RECOMMENDS the foregoing recommendation ot 
the Supervisor of Property and Insurance be adopted and formal 
motions passed later this day. 
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INFORMATION 

7. Signs adjacent to City bridges, situated on 
City-oi^ned property in sign control areas 

The Supervisor of Property and Insurance reports as follows 
respecting the enquiry raised in City Council's meeting of 
March 2nd, 1 971 • 

"Alderman Phillips requested a Board of Administration 
report setting out information respecting non-conforming 
signs on City-owned property around bridges and the 
expiry dates of leases in respect of such properties." 

The following is a breadkown of sign sites in sign control 
areas, adjacent to bridges, which are leased by the City. 


Location 


Lessee 


laint Shop, (Cambie Neon 
■^ards). Block 55j Products 
I'.L.s 2037 & 2064 Limited 


oof & Wall of Neon 

ontinental Hotel Products 

ots 1 6 & 1 7 Limited 
fllock 113, D.L. 51+1 


Monthly 
Rental 
To City 

$175 


Sub -Tenant 


N/Side: Bulletins 
S/Side: Players 

Cigarettes 


Sub 

Tenants 
Term 

Novembe r 
30th, 1971+ 


RoofrBank of Montreal March 1976 
S/Wall: Mnt. Pleasant 

Funeral Hall May 1 971 


S/Wall: Nabob 


Oct. 1971 


Kowe Street Ramp 
Portion of Lot F 
lilock 122, D.L.5i+1 


i)/End Granville 
fridge (East Side) 

tn. of Lot A 
V/.L. 5318 


;i/End Granville 
bridge (West Side); 
I'f-L. 5607 


Neon 

Products 

Limited 


Neon 
Produc ts 
Limited 


Sign-0- 
Lite 


$305 


$300 


S/Side .-United 

Airlines 
N/Side rCablevision 


Toyota 


Feb 
Aug 


1971 
1971+ 


Feb. 1973 


$300 


Total: $1,1+95 


Canadian Imperial 
Bank of Commerce 


per month 


Jan. 1975 


The foregoing leases generate a total annual income to the 
City of $17591+0. These leases in every case are subject 
to a month's notice of cancellation by the City to the 
sign company, however, it should be noted that the term of 
the leases to the sub-tenant is for a longer lease period, 
thus providing the sign companies with the opportunity of 
amortising the cost of the signs. 

A windshield survey of the sign control area in the vicinity 
of the Granville St. Bridge indicates that the number of 
signs on City properties in relationship to the total number 
of signs is extremely small. Hence, any action by Council 
in removing City signs only would obviously have an extremely 
limited impact on the total problem. 

Your Board submits the foregoing report to Council for 
INFORMATION. 


c ont ' d 


Board of Administration, April 1 6, 1 971 (PROPERTIES - 6) 

RECOMMENDATION 

8 . Sales; Ghamplain Heights - Residential 

Recommended that the following offers to purchase received 
by the Supervisor of Property and Insurance be approved 
under the terms and conditions set down by City Council. 
These lots are marketed on the basis of fixed price, in 
accordance with Council's instructions regarding the sale 
of single family residential lots in Champlain Heights. 

Re: Lots 6i| & 66, S/S 51 st Avenue between Tyne & Toderick 
Lot 72, N/S 52nd Avenue between Tyne & Toderick 
Lot 82, S/S 53i'd Avenue between Tyne & Toderick 
D.L. 339. Plan 13659, Zoned RS-1 


Name 


Lot Approx. Size Sales Price 


Philadon 6I4. 
Realty 


50 X 1 30.21; ' $14,000.00 

Ltl 127.62 


Philadon 66 50 x 120.33 $1^,000.00 
Realty W 1 17.81 


Fred 72 60 x 1 30 $15,000.00 

Chow Jung 7TI 1 2I+.9O 


James A. 
McCrea 
& 

Joanne B. 
McCrea 


82 


M ^ 150 
ITO 1 1 8.«5 


$15,200.00 


Terms 

City Terms 
@ 9% 


City Terms 
@ 9% 


City Terms 
@ 9% 


Cash 


Conditions 


Nil 


Nil 


Nil 


Nil 


Re: Lot 27, Blocks 1 & 8, D.L. N^ 339, Plan 13308 
Situated S/S Lidth. Ave, between Tyne & Boundary 


Siegmund 
Baierl 
& 

Linda 
Baierl 


27 45 


X 157.82 
157.72 


$1 3,000.00 


City Terms 
@ 9% 


Nil 


FOR ADOPTION SEE PAGE(S) dAL 


REPORT TO COUNCIL 
STANDING COMMITTEE OF COUNCIL ON GENERAL PURPOSES 

April 8, 1971 

A meeting of the Standing Committee of Council on General 
Purposes was held on Thursday, April 8, 1971, at 9:30 A.M. in the 
No. 1 Committee Room, City Hall. 

PRESENT: Alderman Broome (Chairman) 

Aldermen Adams, Bird, Calder, 

Hardwick, Phillips, Rankin, 
Sweeney, Wilson 

ABSENT: His Worship the Mayor (Leave of Absence] 

Alderman Linnell 

CLERK: D. Scott 


Adoption of Minutes 

The Minutes of the meeting held March 11, 1971, were adopted 
and the Minutes of March 18, 1971, were adopted after amending 
the word "recommendation" in the last paragraph on Page 4 to read 
"resolved". 


PART I 


The following recommendation of the Committee is submitted 
to Council for consideration. 

RECOMMENDATION 

1. Canadian Federation of Mayors and Municipalities - 
Resolutions 


The Vancouver City Council on February 9, 19 71, adopted the 
following recommendation of the Board of Administration report. 
Finance Matters, dated February 5, 1971: 

"THAT the City Clerk be directed to contact all senior 
officials and Members of Council for suggested 
resolutions which will be submitted to the Standing 
Committee on General Purposes for report with 
recommendations . " 

The Board of Administration under date of March 30, 1971, 
submitted for consideration a report which set out the following 
resolutions for submission to the C.F.M.M. Conference: 

" (a) Home Care Programs 

WHEREAS Home Care Programs in Canada have been effective 
in preventing the hospitalization of sick persons, and 

WHEREAS Home Care Programs have also facilitated dis- 
charge from overcrowded and expensive hospital beds, and 

WHEREAS Home Care Programs have provided good quality 
care at reasonable cost, and 

WHEREAS the lack of inclusion of Home Care Programs 


•Continued 


4S 


standing Committee on General Purposes 

April 8, 1971 .......... 2 


Clause 1 continued 


within shared cost federal-provincial health programs 
has inhibited their full development, 

THEREFORE BE IT RESOLVED THAT Home Care Programs be 
included as a federal-provincial shared cost health 
service . 

(b) Denticare 

WHEREAS Dental Disease is a major public health problem 
in many Canadian Municipalities (i.e. the disease is 
widespread, knowledge exists about how to prevent or 
alleviate it, and such knowledge is not being applied) ; 
and 

WHEREAS the present dental manpower is overburdened with 
the existing treatment needs of less than a quarter of 
the population who seek dental care; and 

WHEREAS dental treatment is not available to a large 
segment of the population because of the high cost of 
dental care; and 

WHEREAS dental treatment is not sought by a large 
segment of the population because of a lack of awareness 
of the benefits of good dental health; and 

WHEREAS much dental disease is preventable; and 

WHEREAS dental health education, a necessary adjunct to 
improved community dental health, has been neglected 
both in the schools and through the mass media; and 

WHEREAS many communities do not have fluoridated water, 
a safe and effective means of reducing dental decay; 

THEREFORE BE IT RESOLVED THAT the Canadian Federation 
of Mayors and Municipalities suggest that the Federal 
Government institute a two-part program; the first 
phase being a preventive program to include 
water fluoridation and a vigorous education program, 
this phase to be implemented before introduction of the 
second phase - Denticare. 

(c) Change of Name - C.F.M.M. 


WHEREAS the membership of the Canadian Federation of 
Mayors and Municipalities is being broadened by bringing 
in other forms of local government such as regional 
districts; and 

WHEREAS it is desirable that the name of a National 
organization such as the Canadian Federation of Mayors 
and Municipalities be such that its initials are the 
same in French as in English; 

THEREFORE BE IT RESOLVED THAT the name of the Federation 
be changed to 'Federation of Canadian Municipalities/ 
Federation Canadienne des Municipalities'. 


.Continued 
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Clause 1 continued 


(d) Financial Assistance from Federal Government 
for the Operational Expenses of Courts at the 
Magisterial Level 

WHEREAS the Administration of Justice in Canada is the 
responsibility of the Provinces; and 

WHEREAS most Provinces in Canada pay all or most of the 
expenses of operating Courts at the Magisterial 
level and in the remaining Provinces, including British 
Columbia, by Provincial Statute, Court operational 
costs, in whole or in part, are assigned to Municipal 
Government; and 

WHEREAS in Vancouver about one-seventh of operational 
costs of the Magisterial Courts are related to Federal 
Statutes including the Income Tax Act, the Unemployment 
Insurance Act, the Combines Investigation Act, the 
Customs and Excise Tax Acts, the Immigration Act, the 
Narcotic Control Act, the Fisheries Act and many 
others; and 

WHEREAS all fines and penalties received through the 
Courts out of Federal Government Prosecutions belong 
to and are paid to the Receiver-General of Canada 
without deduction in favour of a Municipality; and 

WHEREAS in certain major cities in Canada, most federal 
Government Prosecutions relating to the Narcotic Control 
Act are commenced by the arrest of accused persons by 
the Municipal Police Forces and any monetary penalties 
received therefrom are paid over to the Receiver-General 
of Canada; and 

WHEREAS the volume of Federal Government Prosecutions 
are increasing yearly to levels, through both old and 
new Legislation, beyond rates envisaged at the time the 
British North America Act was approved; and 

WHEREAS Provinces which accept Municipal Court operating 
expenses as a Provincial charge are entitled by Statute 
to a drawback of certain Federal taxes relating to 
materials and equipment used in the Courts of such 
Provinces; and 

WHEREAS in Provinces where Municipalities pay Court 
operating costs. Federal taxes are included in the cost 
of purchases of material and equipment, thereby causing 
an assessment of Federal taxes against the population 
of one part of Canada not applying to another; 

THEREFORE BE IT RESOLVED THAT the C.F.M.M. recommend 
the Federal Government consider ways and means to 
financially assist Municipalities having a responsibility 
for the operational expenses of Courts at the Magisterial 
level." 

After due consideration, it was 
RECOMMENDED 

I. (i) That resolution "a" submitted by the Medical Health 
Officer and quoted above be approved; 


.Continued 
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I. cont'd 

(ii) That resolution "b" quoted above be referred back 
to the Medical Health Officer for consideration 
and report direct to Council; 

(iii) That resolution "c" submitted by Alderman Broome 
and quoted above be approved; 

(iv) That resolution "d" submitted by the Court Clerk 
and quoted above be approved after substituting 
the word "Provincial" for the word "Magisterial" 
wherever it appears. 

That the Board of Administration report dated April 5, 
1971, which commented on resolution "d" submitted by 
the Court Clerk, be referred to the Special Committee 
of Council re. New Provincial Courts (Vancouver) 
Complex. 

That no action be taken on the resolution submitted 
by the Director of Planning and Civic Development 
dealing with Urban Renewal Study of the City. 


PART II 


The following matter is submitted for the information of 
Council: 

INFORMATION 

2. Demolition Derby Site: 

Satellites Motorsport Club 

At the last meeting of the Committee, it was: 

"RESOLVED that the Chairman appoint a Sub-Committee comprised 
of Alderman Sweeney and Alderman Hardwick to investigate the 
matter further with Mr. Harder, the Deputy Director of 
Planning and Civic Development and the Park Board and report 
back to this Committee." 

The Sub-Committee submitted a report dated March 30, 1971, and 
advised that a tour of proposed suitable sites, i.e. False Creek 
Park (Oval) , city land at Boundary Road and Scott Street, "Borrow- 
Pit" area in Champlaign Heights and the Marathon property on the 
north side of False Creek, was made and comments on each of the 
areas visited was included in the report. The report concluded 
that Mr. Harder would consult with his principles as to the 
feasibility of the sites viewed and will be in further contact 
with the Sub-Committee. 

A communication from Mr. E. C. Pederson dated March 24, 1971, was 
noted. 

It was 

RESOLVED that the report of the Sub-Committee dated March 30, 1971, 
be received for information. 

The meeting adjourned at approximately 9:55 A.M. 


II. 


III. 
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REPORT TO COUNCIL 
STANDING COMMITTEE ON FINANCE 
APRIL 8, 1971 

The Standing Committee of Council on Finance met on Thursday 
April 8, 1971, in the No, 1 Committee Room, Third Floor, City Hall, 
at approximately 10:00 a.m. 

PRESENT : Alderman Adams (Chairman) 

Aldermen Bird, Broome, Calder, Hardwick, 

Phillips, Rankin, Sweeney and Wilson, 

ABSENT: His Worship the Mayor (Leave of Absence) 
Alderman Linnell 

CLERK TO 

THE COMMITTEE : R, Henry 

The Minutes of the meeting held April 1, 1971, were adopted. 

The following recommendations of the Committee are submitted 
for the action of Council: 

RECOMMENDATIONS 


1 . 1971 Civic Grant Requests 

(a) Greater Vancouver Visitors and Convention Bureau 

The Committee continued its consideration of certain Civic 
Grant requests. In this regard, a delegation from the Greater 
Vancouver Visitors and Convention Bureau spoke in support of the 
organization's grant request of $410,000, The delegation, comprising 
Mr, J, A, Barber and Mr, J, Bensley, stressed the importance of 
tourism on the economy of the City, and questions were raised on this 
and other related points , 

The Committee was reminded that, at its previous meeting, 
a Motion to grant $100,000 had been deferred pending the hearing of 
this delegation. 

After Motions to grant $200,000, $110,000, $100,000 and 
$50,000 had been defeated, the Committee 

RECOMMENDED that the grant request from the Greater Vancouver Visitors 
and Convention Bureau be submitted for the consideration of Council 
and the Board of Administration submit a report to Council on the 
amount the City is spending on attractions and facilities that help 
in promoting the tourist trade, 

I'b) United Community Services 

The Committee received a delegation from the United 
Community Services, comprising Mr, C,H, Napthtali, Mr, R,P, Jefferies 
and Mr, D ,M , McConney, speaking in support of the organization's 
request for a grant of $10,000 in regard to its services and $2,000 
for a Central Information Service, 


Cont ' d . 
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Clause No. 1(b) (Cont'd.) 

The Committee was reminded that at its previous meetings, 
]-eports had been received from the Joint Technical Committee, 
Department of Social Planning/Community Development, recommending 
approval of both amounts , 

RECOMMENDED (a) That a grant of $10,000 be approved, 

(b) That a grant of $2,000 for a Central Information 
Service be approved, 

2 , 1971 Departmental Estimates 

Certain items in the budget of the following Departments 
were deleted by the Budget Committee during review and, therefore, 
:he Departments were given the opportunity of appearing before the 
rommittee to appeal these deletions, which were outlined in a report 
of the Board of Administration dated April 8, 1971, 

Action was taken by the Committee as follows: 

A, DEPARTMENT OF PERMITS AND LICENSES (2 Automatic Liquid Samplers 

- $1,300) 

The Director of Permits and Licenses spoke in explanation of his 
request for this item, 

RECOyiMENDED that one Automatic Liquid Sampler be approved, at 
an estimated cost of $650, 

B, PLANNING AND CIVIC DEVELOPMENT (Consultants - Civic Development 

Division - $15,000) 

The Assistant Director, Civic Development, spoke in support and 
explanation of this item, 

RECOMMENDED that (a) A provision of $15,000 be included in the 

Planning Department's Budget for Consultants 
and Temporary help for the Civic Development 
Division , 

The funds be disbursed at the discretion of 
the Board of Administration on the advice 
of the Director of Planning and Civic 
Development , 

A quarterly information report be forwarded 
to City Council from the Director of Planning 
and Civic Development on the disbursements, 

C, HEALTH DEPARTMENT (Additional Staff - $4,104 net) 

The Medical Health Officer spoke in explanation of his Department's 
need for additional staff, and the Board of Administration advised 
that this item had been referred to the Co-ordinator of Data 
Processing and Systems for study, as is the practice when additional 
staff is required, 

RECOMMENDED that this item be withheld pending a report from the 
Co-ordinator of Data Processing and Systems and, if necessary, 
the Medical Health Officer appear at a later date with respect 
to the matter , 

. , . Cont'd. 


(b) 


(c) 
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AUDITORIUM BOARD 


(Christmas Outdoor Decorations - $1,000 
Plaza Entertainment - $2,450) 


The Chairman of the Auditorium Board, Commissioner Rathie and 
the Theatre Manager spoke in support of these items . 

RECOMMENDED that (a) $1,000 be approved for Christmas Outdoor 

Decorations on a non-recurring basis . 

(b) $2,450, from Centennial Funds appropriation, 
be approved for Plaza Entertainment and 
that, if any further funds are required, 
requests be referred to the Centennial 
Committee . 

DEPARTMENT OF SOCIAL (Purchase of Outside Services - S29, 

PLANNING/COMMUNITY DEVELOPMENT Research Services - $25,000) 

The Director of Social Planning/Communi ty Development spoke in 
support of these items and explained in some detail the reasons 
for his request. 

RECOMMENDED that (a) An additional $20,000 be approved for Purchase 

of Outside Services, and the Director of 
Social Planning/Community Development report 
to Council from time to time on the details 
of expenditures under this appropriation. 

(b) An amount of $15,000 be approved for Research 
Services, subject to prior approval by Council 
of any expenditures with respect to this 
program . 


FOR ADOPTION SEE PAGE{S) '^.^Z,:....^V^ 
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MINUTES 


APRIL 5. 1971 


OFFICIAL TRAFFIC COMMISSION 


A meeting of the Official Traffic Commission was held in the No. 1 
Committee Room on Monday, April 5, 1971, at approximately 3:30 p.m. 


PRESENT : 


ALSO PRESENT; 


Alderman Rankin, Chairman 
Commissioner Ryan 

Superintendent Oliver, City Police Department 
Mr. R.C. Boyes, Assistant City Engineer 
Mr. A.W. Cliffe, City Prosecutor's Office 
Mr. J.S. Stearman, Board of Parks and 

Public Recreation 
Mr. J. Mulberry, Law Department 

Mr. J. Plaskett, Vancouver Traffic 

and Safety Council 

Mr. A. Rossiter, Vancouver Traffic 

and Safety Council 


CLERK ; D. Scott 
Adoption of Minutes 

The Minutes of the meeting held March 1, 1971, were adopted. 


1. Replacement of Traffic Control Signal 
Kingsway and Clark Drive 

Under date of December 24, 1970, Mr. J. Cavallin, representing 
the King crest Merchants and other petitioners, submitted a 
communication and petition objecting to the change of the 
traffic control signal at the intersection of Clark Drive 
and Kingsway from a standard signal control to a pedestrian 
actuated control. 

In a report dated March 19, 1971, the City Engineer advised 
that the original signal was installed in 1955 in order to 
provide better opportunities for pedestrians to cross Kingsway 
in this commercial area. Knight Street and its connection 
with Clark Drive was not then developed as a major street. 
With the development of Knight Street to major street standards, 
this became the major north/south route, thereby relegating 
Clark Drive to the status of a local residential street. 
The signal at Clark and Kingsway was retained for the purpose 
of assisting pedestrian crossings. 

When a petition for a local improvement on Clark Drive from 
Kingsway north to 14th Avenue was received, the function of 
the signal was reviewed. It was felt desirable to discourage 
the use of Clark Drive as a through route, which would un- 
doubtedly occur when the local improvement was completed. 
However, as there is a requirement for pedestrian crossing 
assistance, this need is best met with a pedestrian actuated 
signal. 


/ continued 
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Clause 1 Continued 

The signal control was changed to a pedestrian signal in October, 
1970, as it is advisable that use of the established major routes 
to and from the area should be encouraged, and that use of Clark 
Drive by arterial traffic should be discouraged. 

The City Engineer recommended that the existing pedestrian 
actuated signal be retained, and that the former traffic control 
signal not be reinstalled. 

Mr. Russell Acton, together with three other merchants in the 
area, appeared as a delegation before the Commission. They 
expressed the view that the pedestrian actuated signal was 
hazardous to cars crossing Kingsway as this corner is on an 
approximately 45 degree angle. They requested that either 

the regular traffic control signal be reinstalled or there be 
no signal at all at this intersection. It was stated by the 
delegation that a loss of business had been experienced due 
to this type of signal control. 

Mr. Boyes with the aid of a map explained the City Engineer's 
report and stated there was a need to have a signal to assist 
pedestrians crossing Kingsway, but that it was not desirable 
to have a regular traffic control signal as they were trying 
to keep Clark Drive as a residential street. 

After considerable discussion, it was 

RECOMMENDED 

(a) that the City Engineer report back on the 
relationship between the signals at Clark 

and Knight Street on Kingsway compared to 
the signals at Wessex and Joyce Street on 
Kingsway ; 

(b) that the City Engineer report on the date 
of the paving planned for Clark Drive; 

( c) that the City Engineer arrange for further 
traffic checks and observations of this 
corner ; 

(d) that Superintendent Oliver report back on 
the accident picture at this intersection, 
i.e. six months before the installation of 
the pedestrian actuated signal to date. 


2. Bus Stop Zone 

East Side of Main Street - North of Marine Drive 

At a City Council meeting on March 9, Alderman Wilson 
requested a report be made to the Official Traffic Com- 
mission in respect of the parking situation in the area 
of Marine Drive and Main Street where "no parking" signs 
have been extended. 


/continued 
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Clause 2 Continued 

In a report dated March 25, 1971, the City Engineer advised 
that Mrs. Swanson of Pat's Cafe on the east side of Main Street 
north of Marine Drive, has complained that the recently estab- 
lished bus zone at this location has eliminated parking and 
adversely affects her business. 

A bus stop was established here in the pall of 1963 with the 
extension of the Main Street bus service to Marine Drive. 
The stop with which Mrs. Swanson is concerned is the first 
into-service stop for Main Street busses. It is located 
in the standard farside position on Main Street north of 
Marine Drive. A previous request to relocate the stop to 
farside 65th Avenue in 1964 was denied, since its existing 
location was more desirable for transfers from the Marine 
Drive service. 

The bus stop on Main Street was recently converted into a 
bus zone as a result of complaints from B.C. Hydro that 
cars, illegally parked in the stop, were forcing busses to 
stop out in the traffic lane to pick up and discharge 
passengers. Mrs. Swanson feels that the zone is removing 
parking from in front of her place of business, and she 
requested consideration be given to relocating the zone 
to a position farside 65th Avenue and in front of private 
residences, rather than take up the curb in front of this 
commercial area. 

The City Engineer further advised that the number of trans- 
ferees to and from the Marine Drive service are very few. 
Relocating the bus stop to farside 65th Avenue would place 
the new bus stop in front of private residences and complaints 
may be received from these residents. The property owners 
on the east side of Main Street north of 65th Avenue have been 
made aware of the proposal. 

The city Engineer recommended that the bus zone on the east 
side of Main Street north of Marine Drive be cancelled, and 
that a stop be established on the east side of Main Street 
north of 65th Avenue. 

Mr. Boyes reviewed the report, and the Clerk advised that 
Mrs. Swanson had stated in a telephone conversation that 
if the City Engineer's recommendation was adopted she did 
not wish to appear as a delegation. After due consideration, 
it was 

RECOMMENDED that the City Engineer's report dated March 25 
be adopted. 


3. Off-street Parking as Part of the 
Rental of a Suite 

Vancouver City Council on February 9, 1971, adopted the 
following recommendation of the Official Traffic Com- 
mission dated January 25, 1971: 


/continued 
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Clause 3 Continued 

"RECOMMENDED that the Corporation Counsel be requested 
to look into the question of including parking as part 
of the rental of a suite in new apartment developments, 
FURTHER RECOMMENDED that he also investigate retroactive 
features of the problem. " 

The Corporation Counsel under date of March 24, 1971, submitted 
a report for the consideration of the Commission. 

As Alderman Linnell was on leave of absence, it was 

RECOMMENDED that the report of the Corporation Counsel dated 
March 24 be tabled to the next meeting of the Commission. 


INFORMATION : 

4. Grant; Vancouver Traffic and Safety Council 

Mr. Allan Rossiter, Vice President of the Vancouver Traffic 
and Safety Council, advised that the Provincial Government 
had recently given the Safety Council a grant of $25,000 
to be payable in two semi-annual instalments. He further 
advised that this money is to be used for traffic educational 
purposes only. 

RESOLVED that the foregoing information be received. 


The meeting adjourned at approximately 4:20 p.m. 


•k -k -k ^ -k 
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CITY OF VANCOUVER 

REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver was 
held on Tuesday, April 27, 1971, in the Council Chamber, at 
approximately 9:30 A.M. 

PRESENT ; His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 
Hardwick, Linnell, Phillips, 
Rankin, Sweeney and Wilson 

CLERK TO THE COUNCIL ; R. Thompson 

PRAYER The proceedings in the Council Chamber were opened with 
prayer. 

'IN CAMERA ' MEETING 

MOVED by Aid. Broome, 

THAT, in respect of 'In Camera' items proposed for consideration 
by Council later this day, the item regarding development permit 
application re 1296 Richards Street and affect thereon of Scheme 3.0 
alignment regarding the proposed second crossing of the First 
Narrows, be considered by Council in open meeting. 

- CARRIED 


It was agreed the remaining items would be dealt with 'In 
Camera' as proposed. 

ADOPTION OF MINUTES 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Broome, 

THAT the Minutes of the Regular Council meeting (including 
'In Camera') dated April 20, 1971, be adopted. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Bird, 
SECONDED by Aid. Linnell, 

THAT this Council resolve itself into Committee of the Whole, 
His Worship the Mayor in the Chair. 

- CARRIED 

REPORT REFERENCE AND UNFINISHED BUSINESS 


1 . Four Seasons Hotel Development 

The Council gave further consideration to the proposed Four 
Seasons Hotel development on property in the Coal Harbour area, 
pursuant to Council's instructions of March 30, 1971. 

On March 30, 1971, the Council had before it for consideration 
the following motion: 

MOVED by Aid. Rankin, 

THAT the matter of the Four Seasons Hotel Development be put 
to the electors at the earliest time and the Corporation Counsel 
be instructed to advise on the form of the submission and on 
suitable wording of the submission. 

(amended) 
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REPORT REFERENCE AND UNFINISHED BUSINESS (cont'd ) 
Four Seasons Hotel Development (cont'd ) 

An historical review of the whole matter was submitted to 
Council by the Board of Administration by report dated April 23, 
1971. 

An explanation of the details involved was given by the 
Director of Planning and Civic Development; the Assistant City 
Engineer, Traffic and Transportation; and the Supervisor of 
Property and Insurance. 

A full discussion was held and action was taken as noted 
hereunder . 


MOVED by Aid. Rankin, 

THAT the delegations from the Vancouver Tenants Council and 
the Park Board be heard on this whole question. 

- LOST 

MOVED by Aid . Hardwick , 

THAT the Park Board delegation be heard. 

- LOST 


MOVED by Aid. Bird, in amendment to the main motion 

of Alderman Rankin, 
THAT the main motion be amended to require the matter of 
the Four Seasons Hotel development be put to the owner electors 
as a question under Section 245 of the City Charter to ascertain 
whether the property should be acquired. 

- CARRIED 

MOVED by Aid. Adams, 

THAT the question be now put. 

- LOST 

MOVED by Aid. Hardwick, as a further amendment, 

THAT the plebiscite when put, include the option of the 
purchase of the one block between Chilco and Gilford Streets or 
the total property. 

(Out of Order) 

His Worship the Mayor ruled the amendment of Alderman Hardwick 
as out of order. 

Alderman Phillips challenged the ruling of the Chair. The 
question was then put, 

'shall the ruling of the Chair be sustained' 
By vote, the Chair was sustained. 


The amendment of Alderman Bird was put. A recorded vote was 
requested and the record, therefore, is as follows: 


FOR THE AMENDMENT 


AGAINST THE AMENDMENT 


Alderman Adams 
Alderman Broome 
Alderman Linnell 
Alderman Sweeney 
Alderman Bird 
Alderman Wilson 
His Worship the Mayor 


Alderman Phillips 
Alderman Rankin 
Alderman Hardwick 
Alderman Calder 


(The amendment of Alderman Bird was declared carried) 


cont 'd . 
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REPORT REFERENCE AND UNFINISHED BUSINESS (cont'd ) 
Four Seasons Hotel Development (cont'd) 

MOVED by Aid. Hardwick, in amendment to the main 

motion of Alderman Rankin, 
THAT the plebiscite when put include the option of the 
purchase of the one block between Chilco and Gilford Streets or 
the total property. 

- LOST 



A recorded vote was requested and the record, therefore, is as 
follows : 


FOR THE AMENDMENT 

Alderman Linnell 
Alderman Hardwick 
Alderman Phillips 
Alderman Calder 


AGAINST THE AMENDMEN T 

Alderman Adams 
Alderman Broome 
Alderman Rankin 
Alderman Sweeney 
Alderman Wilson 
Alderman Bird 
His Worship the Mayor 


(The amendment of Alderman Hardwick was declared lost) 


The motion of Alderman Rankin, as amended by motion of 
Alderman Bird, and reading as follows, was put and CARRIED: 

"THAT the matter of the Four Seasons Hotel Development 
be put to the owner electors as a question under 
Section 245 of the City Charter at the earliest time 
to ascertain whether the property should be acquired, and 
the Corporation Counsel be instructed to aavise on the 
form of the submission and on suitable wording of the 
submission , " 


The Council (in Committee) recessed at approximately 11:30 A.M. 
and reconvened 'In Camera' in the Mayor's Office, following which 
the Council (in Committee) recessed at 12:00 noon to reconvene in 
open session at 2:00 P.M. 

The Council (in Committee) reconvened at approximately 2:00 P.M. 
with the following members present: 

PRESENT : His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 
Hardwick, Linnell, Phillips, 
Rankin, Sweeney and Wilson 

UNFINISHED BUSINESS (cont'd ) 

2. Grant: Greater Vancouver Visitors 
and Convention Bureau 


Further consideration was given to the application of the 
Greater Vancouver Visitors and Convention Bureau for a grant for 
the year 1971, having asked for an amount of $410,000. 

MOVED by Aid. Bird, 

THAT a grant of $100,000 be approved. 


- CARRIED BY THE 
REQUIRED MAJORITY 


Regular Council, April 27, 1971 . . . 

Grant: Greater Vancouver Visitors 

and Convention Bureau (cont 'd) 


MOVED by Aid. Phillips, in amendment, 

THAT the amount of the grant be $95,000,00, 

(not put) 

(The amount of $100,000 was put and carried) 

No further action was taken on the amendment of Alderman 
Phillips , 

COMMUNICATIONS OR PETITIONS 

1, Permission to Use Helicopter and 
Landing Pad 


A communication was received from Pacific Press Limited 
requesting permission to use a helicopter to deliver news photo- 
graphs to its plant during the Royal Visit and to land on the 
authorized landing pad to the east of the main building, in 
accordance with Department of Transport regulations, 

MOVED by Aid, Wilson, 

THAT permission as requested be approved, subject to the 
prior approval of the Department of Transport, 

- CARRIED 

2, Four Seasons Hotel Development 

(a) Park Board 

(b) Vancouver Tenants Council 

The Council considered a communication from the Park Board 
for an opportunity to appear in connection with the Four Seasons 
Hotel development, A communication was also received from the 
Vancouver Tenants Council asking an opportunity to make 
representations , 

MOVED by Aid, Calder, 

THAT the aforementioned communications be received, 

- CARRIED 

BOARD OF ADMINISTRATION AND OTHER REPORTS 

A. General Report, April 23, 1971 

Works and Utility Matters 

MOVED by Aid, Adams, 

THAT, in respect of the report of the Board of Administration 
(Works and Utility matters), dated April 23, 1971, Clauses 1 and 2 
be adopted and Clause 3 received for information, 

- CARRIED 

Social Service and Health Matters 

Lack of Facilities for Aged 
Requiring Nursing Services (Clause 1 ) 

MOVED by Aid, Rankin, 

THAT recommendation 1 in this clause be adopted; 

FURTHER THAT the subject matter and recommendation 2 in the 
clause be referred to the Standing Committee on Health and 
Welfare, together with other related matters which have been 
the subject of submissions to the City Council, 

- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Social Service and Health Matters 

Compilation of Policy and Procedure Manual : 
Social Welfare Department (Clause 2) 


MOVED by Aid. Linnell, 

THAT Clause 2 of the report of the Board of Administration 
(Social Service and Health matters), dated April 23, 1971, be 
adopted . 

- CARRIED 

Building and Planning Matters 

Rezoning Application: Area bounded 
by Kingsway, Baldwin, 30th Avenue and 
Nanaimo Street (Clause 1) 


It was agreed to defer consideration of this clause 
pending the hearing of a delegation as requested. 

Champlain Heights : 

Advertising of Site #10 (Clause 5) 

The Board of Administration submitted a report of the 
Director of Planning and Civic Development in regard to advertising 
of Site #10 in the Champlain Heights area, in which the following 
preferences are proposed for consideration: 

(a) Advertise Site #10 for Limited Dividend Housing at a 
fixed price of approximately $350,000 and competitive 
design, 

(b) Advertise Site #10 on the same basis as Site #9, i.e. 
on the basis of minimum price and competitive design. 

MOVED by Aid. Bird, 

THAT advertising of site #10 be in accordance with 
preference (a) above. 

(amended) 

MOVED by Aid. Linnell, in amendment, 

THAT the following words be appropriately inserted in the 
motion of Alderman Bird : 

'and in accordance with preference (b) ' 

- CARRIED 

The motion, as amended and reading as follows was put 
and CARRIED: 

"THAT advertising of site #10 be in accordance with 
preference (a) above and in accordance with 
preference (b) , " 

Playhouse Theatre Company: 
Booth - City Hall (Clause 6 ) 

The Board of Administration advised the Playhouse Theatre 
Company has requested permission to place a 4' x 4' wood frame 
booth, approximately 7|' high, in the City Hall for a ten-day 
period between April and mid-September, 1971. Preference is 
expressed for the main lobby area. 

MOVED by Aid. Bird, 

THAT permission be granted for the placing of this booth 
within the City Hall for the ten-day period requested. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Building and Planning Matters (cont'd) 

Proposed Marina: 
False Creek (Clause 7 ) 

It was agreed to defer consideration of this clause pending 
the hearing of a delegation as requested. 

Balance of Building and Planning 

MOVED by Aid. Linnell, 

THAT Clauses 2, 3, 4 and 8 of the report of the Board of 
Administration (Building and Planning matters), dated April 23, 
1971, be adopted. 

- CARRIED 

Fire and Traffic Matters 

Parking and Traffic Congestion: 
Broadway and Granville Area 

MOVED by Aid. Bird, 

THAT the report of the Board of Administration (Fire and 
Traffic matters), dated April 23, 1971, be received for information, 

- CARRIED 

Finance Matters 

Luncheon: Canadian Library Association (Clause 2 ) 

Consideration was given to the request of the Director of 
the Vancouver Public Library that the City host a luncheon in 
connection with the annual Conference of the Canadian Library 
Association taking place in the Hotel Vancouver June 18 - 24, 
1971. The estimated cost is $1,500,00, 

After due consideration the Council did not take action to 
approve this request. 

Police Motorcycle Drill Team: 

Participation Seattle Seafair Parade (Clause 3 ) 

Consideration was given to the resolution of the Police 
Commission asking the Council authorize the Police motorcycle 
drill team to travel to Seattle to participate in the Seafair 
Parade on July 31st and provide the sum of $200 toward expenses. 

MOVED by Aid, Wilson, 

THAT authority be granted for the Police drill team to 
proceed as requested and an amount of $200 toward the expenses 
be approved. 

- CARRIED 

Operating and Capital Budgets: 
Pacific National Exhibition (Clause 4) 

The Board of Administration submitted a report of the 
Director of Finance on the 1971 Capital Budget of the Pacific 
National Exhibition together with the 1971 Operating Budget. 

MOVED by Aid. Bird, 

THAT the Operating and Maintenance Budget for the Pacific 
National Exhibition as noted be received for information and the 
1971 Capital Budget be approved. 

- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Finance Matters (cont'd) 

Theatre Rental: Status of Women 

Action and Coordinating Council (Clause 5 ) 

The Board of Administration advised of a request of the 
Status of Women Action and Coordinating Council of British 
Columbia for a grant of $135.00, equal to the rental of the 
Playhouse Theatre and other costs in connection with a meeting 
of the organization on May 29, 1971. 

MOVED by Aid. Rankin, 

THAT this request for a grant of $135.00 be approved. 

- LOST 

MOVED by Aid. Broome, in amendment, 

THAT the amount of one-half of the actual rental of the 
Theatre, i.e. $52.50, be approved. 

- CARRIED BY THE 
REQUIRED MAJORITY 

(The motion of $135.00 was voted on and lost), 
(The amendment was put and carried) 

Entertainment of Personnel : 
Centennial Ship Visits (Clause 6 ) 

The Council considered a request from the Commanding Officer 
of H.M.C.S. Discovery for an entertainment grant of $4,050 in 
connection with entertaining of personnel of naval vessels from 
the Commonwealth and Foreign countries which vessels will be visiting 
the Port of Vancouver this summer in recognition of the British 
Columbia Centennial and the Vancouver Sea Festival. The Board 
of Administration proposed that if the request is approved the 
funds be charged to the amount set up for 1971 Centennial 
eel ebrations . 

MOVED by Aid. Hardwick, 

THAT this request be referred to the Centennial Committee. 

- CARRIED 

Balance of Finance Matters 

MOVED by Aid. Bird, 

THAT Clauses 1 and 7 of the report of the Board of Adminis- 
tration (Finance matters), dated April 23, 1971, be adopted. 

- CARRIED 


B. Personnel Matters, April 23, 1971 

2 New Positions: 

Planning Department (Clause 1 ) 

MOVED by Aid. Hardwick, 

THAT this clause of the report of the Board of Administration 
(Personnel matters. Supplementary), dated April 23, 1971, be 
referred back to the Director of Planning and Civic Development 
for further report; the Director of Planning and Civic Development 
to be advised that the Council is concerned that people with 
development experience be considered and has enquired of the 
necessity of such persons having a professional degree. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Balance of Personnel Matters 

MOVED by Aid. Broome, 

THAT Clauses 2 and 3 of the report of the Board of Admin- 
istration (Personnel matters. Supplementary), dated April 23, 
1971, be adopted. 

- CARRIED 

C. Property Matters 

MOVED by Aid. Broome, 

THAT the report of the Board of Administration (Property 
matters), dated April 23, 1971, be adopted. 

- CARRIED 

D. Supplementary Agreement re Museum 
Attendants: Municipal and Regional 
Employees ' Union 


The Board of Administration, under date of April 15, 1971, 
submitted the following report: 

"A Supplementary Agreement to the Collective Agreement has been prepared 
between the City of Vancouver and the Municipal & Regional Employees' 
Union, which sets out the working conditions applicable to Museum 
Attendants I and II and Cashier Attendants working at the Museums 
Department. The Agreement provides for: 

1) Musevun Attendants I and II and Cashier Attendants working a 
35 hour week to be deemed to be permanent employees. 

2) Museum Attendants I and Cashier Attendants working three or 
more shifts, but less than 35 hours each week shall be entitled 
to the following fringe benefits: 

(i) An annual holiday, or an amount equal to k% of total 
pay in lieu, in accordance with provisions of Section 
6 of the Annual and General Holidays Act, and during 
the sixth year and all subsequent calendar years in 
accordance with Section 8.1 of the Collective Agreement; 

(ii) Payment of 1^ times the regular rate of pay when 
working on a statutory holiday; 

(ill) M.S. A. coverage and group life insvirance coverage 
in accordance with the terms of the Collective 
Agreement ; 

(iv) Sick leave of 70 working hours on completion of 913 
hours of work at straight time. 

3) Museum Attendants I and Cashier Attendants working less 

than three shifts per week shall be entitled to the following 
benefits : 

(i) An annual holiday, or an amount equal to 4^ of total 
pay in lieu, in accordance with the provisions of 
Section 6 of the Annual and General Holidays Act; 

(ii) Payment of 1^ times the regular rate of pay when 
working on a statutory holiday. 


cont 'd . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


Supplementary Agreement re Museum Attendants: 
Municipal and Regional Employees * Union (cont 'd ) 

k) The general conditions of the Supplementary Agreement provide, 
interalia, for lay-off when the Museiom or any part thereof is 
closed or partially closed, increments, method of payment, 
special arrangements for change in shifts for scholastic 
piirposes, determination of the shift schedule and termination 
of employment. 

Copies of the Supplementary Agreement are available for inspection in 
the City Clerk's office. 

Your Board RECOMMENDS adoption of the Supplementary Agreement and 
recommend that the Mayor and City Clerk be authorized to sign the 
agreement on behalf of the City. 

MOVED by Aid. Wilson, 

THAT the foregoing recommendation of the Board of Adminis- 
tration be approved. 

- CARRIED 

E. Block 42 Fairview Corporation: 
Advance Rental Payment 


The Board of Administration, under date of April 23, 1971, 
submitted the following report: 

'The Director of Finance reports as follows: 

'By Resolution of July 26, 1966 Council apnroved as part of the 
financing of the purchase of Block ^2, the diverting of canltal funds for ourchase of 
downtown onen space. Council passed Bylaw #'*257 authorizing the diversion of 
funds. In the same resolution Council stipulated that the $2,000,000 advance 
nayment of rent for Block ^2 by Fairview Corporation British Columbia Ltd. to 
be provided for in the proposed agreement was to be used immediately to restore 
to the Open Space Fund the amount diverted for purchase of the property. This 
procedure was also explained in the plebiscite approved by the Electors on 
May 22, 1966 approving the Block ^2 purchase proposal. 

The $2,000,000 with interest allowed at 6% on the reducing balance 
was sufficient to pay the rent for the period of approximately 8 years, from 
February 1st, 1970 to part way through January 1978. 

In order to carry out Council's instructions, it is recommended that 
the 1970 payment by Fairview Corporation British Columbia Ltd. of advance rental 
of $2,000,000 to cover the period February 1970 to January (part) 1978 be included 
in the City's financial statements for the year ended December 31, 1970 as revenue 
of the year 1970, and that a like amount be shown as allocated from 1970 revenues 
in the 1970 financial statements to replace the funds advanced from the Capital 
Open Space Fund." 

Your Board recommends that the above recommendations of the Director 
of Finance be adopted. ' 

MOVED by Aid. Broome, 

THAT the recommendations in the foregoing report of the 
Board of Administration be adopted. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

F. (i) Report of the Standing Committee 
on Finance, dated April 22, 1971 

MOVED by Aid, Adams, 

THAT the report of the Standing Committee on Finance dated 
April 22, 1971, be adopted, on the understanding that in 
connection with Clause 1 (C) re the Mayor's Fund, the $1,000 
increase is for the year 1971 only. 

- CARRIED 

F. (ii) 1971 Revenue Budget Estimates 

(exclusive of Schools and Regional 
Hospital District) 

The Board of Administration, under date of April 23, 1971, 
submitted the following report: 


In accordance with requirements contained in the City Charter, the 
Director of Finance submits the summary of the Revenue Budget Estimates for 
the year 1971* tdiich is attached as Schedule A and which 

(a) gives affect to the budget adjustments reccgnmended by the 
Finance Committee on March 18th, April 1st, 8th and 22nd, and 

(b) is based on a tax rate of 15.8 mills for general tax purposes 
as recommended by the Finance Committee on April 22nd» 

The adjustments made to the 1971 Revenue Budget Estimates, as originally 
submitted by Departments and Boards* which produced a balanced budget at a 
tax rate of 15*8 mills as stunmarized below* 

1971 Revenue Estimates 

Estimated revenues as originally submitted $85»045»511 

Add I (a)Increase in the General Tax Levy re change 

in tax rate from 15.2 mills to 15.8 mills $1,695*^^ 

(b) Transfer to general revenue from U«S» 

Premium Reserve Fund 1,186,000 

(c) Transfer to general revenue from Revenue 

Surplus re Sewer Board refund 572,300 

(d) Fees for signs projecting over City 

Streets - new in 1971 90,000 

(e) Other sundry revenue adjustments 81»000 

3,624.784 
88,670,295 

Less I Loss of license fees from hotels - motels 300,000 


Total 1971 Revenue Estimates - as revised $88,370,295 

1971 Expenditure Estimates 
Estimated expenditures as originally subnitted $92,467,458 


Addi (a)Provision for Centennial Celebrations $ 88,000 

(b)lncrease in Contingency Reserve (Note 1) 41,445 


1^9.445 


92,596,903 


cent 'd 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 
1971 Revenue Budget Estimates (cont'd ) 

Less I (a)Net reduction in grant requests (Note l) $ 936,116 

(b) Reduced provision for Social Welfare 
costs based on the 85/^-15/^ per capita 

plan effective April 1, 1971 1| 083,350 

(c) Approved items transferred to the 1971 
Supplementary Capital Program 147,000 

(d) Net reductions made during reviews and 
hy Finance Committee - All Departments 

and Boards 2,060,l42 

4.226.608 

Total 1971 Expenditure Estimates - as revised $88,370,295 

Note 1 - Contingency reserve was 

(a) Increased by $l60,720 on reduction of the budget provision 
for deferred grants, and 

(b) decreased by $119,275 re amount of appealed items approved 
by Finance Committee plus the balancing adjustment, 

1971 Tax Rate - 15.8 Mills 


General Tax Levy 

The tax rate required to produce a balanced budget in 1971> after 
amending the 1971 Revenue Budget Estimates for adjustments recommended 
by the Finance Committee, is 15.8 mills. This is an increase of .6 mills 
or 4.05^ over the tax rate of 15.2 mills in 1970. Taxable assessed values 
however Increased by approximately 7.7^ this year which, together with the 
higher tax rate, resulted in an Increase in the General Tax Levy of 11.8^ 
over 1970. 


Tax on Average Single Family Residence 

The following is a statement of the tax payable for all purposes 
on the average single family residence in 1971 compared with 1970. The 
increase In taxation of $36 in 1971> as shown in the summary, will be somewhat 
less than this amo\mt for the majority of the single family homeowners since 
the taxable assessed values of about 65^ of single family residences are 
below average. 


Increase 





1971 Over 1970 

Average Single Family 



Amount 
$ 

Percent 

Residence 


General Tax Levy at 15 #8 




11.1^ 

mills in 1971 

220 

243 

21 

School Tax Levy at 30.102 




8.5^ 

mills in 1971 

231 

213 

18 

Less! Homeowner Grant 

(170) 

(160) 

(10) 

( 6.2^) 


61 

53 

8 

15.1^ 


Regional Hospital District 
Levy at .92 mills In 1971 _Z _6 _1 l6>7^ 

Total Tax Payable - General, 
School and Hospital 

District $m. $12| $-i| 11*9^ 

(Note 1) 


cont 'd . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
1971 Revenue Budget Estimates (cont'd ) 

Note 1 - For Council information, the increase in the Total Tax Payable on 
the average single family residence in 1970 was $21 higher than in 
1969. 

Your BOARD and the Director of Finance recommend approval of the 
formal motion adopting the 1971 Revenue Budget Estimates which are 
summarized on Schedule A attached.* 

♦(Schedule A is on file in the City Clerk's Office) 


MOVED by Aid. Bird, 

THAT the foregoing recommendation of the Board of Admin- 
istration and Director of Finance be approved. 

- CARRIED 

F (iii) Formal Motion re Budget 

MOVED by Aid. Adams, 
SECONDED by Aid. Phillips, 

WHEREAS the Board of Administration and the 
Director of Finance were instructed by Council on February 
2, 1971 to review estimated revenues and expenditures of 
the City for the year 1971 with Department Heads and Boards 
and to report back through the Standing Committee of Council 
on Finance; 

AND WHEREAS the Standing Committee of Council on 
Finance has reviewed reports on the 1971 Estimates prepared 
by the Board of Administration and the Director of Finance 
dated April 8th and April 13th, and has recommended certain 
amendments thereto; 

AND WHEREAS the total estimated expenditures of 
the City to pay all debts and obligations of iihe City fall- 
ing due in the year 1971, exclusive of the amounts required 
for School and Regional Hospital District purposes and not 
otherwise provided for, as amended by the Standing Committee 
of Council on Finance amount to $88,370,295; 

AND WHEREAS the total estimated expenditure as afore- 
said is the sum of the appropriation requests of all Depart- 
ments and Boards properly supported by detailed analyses of 
those expenditures and listings of the salaried staff; 

AND WHEREAS the total estimated revenue of the City 
for 1971 from sources other than real property taxes, as amended 
by the Standing Committee of Council on Finance, amounts to 
$43,722,543; 

AND WHEREAS the amount of the General Tax Levy so required 
is $44,647,752; 

THEREFORE BE IT RESOLVED that the said estimates, 
both as to totals and individual items pertaining thereto, of 
the Board of Administration as amended by the Standing Committee 
of Council on Finance bo and the same are hereby adopted by 
Council. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


G. Report of Special Committee 

re Illegal Suites, March 22, 1971 

The Special Committee re Illegal Suites - Hardship Cases 
submitted the following report under date of March 22, 1971: 


"The Committee of Officials has considered the following requests under 
the policy established by Council concerning Illegal Suites - Hardship 
Csses, and reports as follows: 

(a) The following applications recommended for approval by the sub- 
committee, be approved: 

Miss Beth Apperson (tenant), 1885 West 13th Avenue 
Mr. & Mrs. D. Biancato (owners), 2581 Adanac Street 
Madeline Cosca (tenant), 1006 Victoria Drive 
Mrs. Jessie I. Gagne (owner), 3891 Arbutus Street 
Edward Peter Hoeppner (tenant), 5092 Sloe an Street 
Mrs. Apollonia Kopp (tenant), 3185 Grave ley Street 
Mrs. M.I. Peter (owner), 5295 Aberdeen Street 
William Sharp (tenant), 4768 Nanaimo Street 

(b) the following applications be approved for one year from the date 
of this Resolution: 

Duman S. Bassra (part owner), 2236 East 52nd Avenue 
J. A. Calder (tenant), 551 East 58th Avenue 
Walter D. Inganti (tenant), 2621 Columbia Street 
Victorio Moretto (tenant), 2598 Oxford Street 

Julio A. & Fernanda M. Raimundo (owners), 565 East 58th Avenue 
Abilio Rodrigues (owner), 1265 East 64th Avenue 

(c) the following applications be approved for six months from the 
date of this Resolution: 

Brent Clarke (tenant), 2995 West 13th Avenue 
Vergil Kiselbach (tenant), 1661 East 35th Avenue 
Jaroslav Sedlak (owner), 3212 Marmion Avenue 

(d) the following applications be not approved: 

George Drescher (owner), 1780 East 32nd Avenue 
Alex J. Gregoric (owner), 458 East 37th Avenue 

(e) in respect to the above mentioned, the City Building Inspector be 
instructed to carry out the policy as adopted by Council on 
December 17, 1963, and as amended by Council on November 10, 1964." 


MOVED by Aid. Adams, 

THAT the foregoing report of the Special Committee re 
Illegal Suites - Hardship Cases, dated March 22, 1971, 
containing Clauses (a) to (e) be approved. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


H. Museum Board 


The Sub-Committee of the General Purposes Committee re 
Museum Board submitted the following report under date of 
April 26, 1971: 

" On April 21, 1970, the Museums Board requested Council to 
consider and, if felt advisable, adopt a statement of policy for 
the Centennial Museum, Council referred the matter to the Board 
of Administration and on May 12th requested further information 
from the Museums Board, On July 23rd, the Museums Board responded 
and that letter, plus previous material, was referred to the Board 
of Administration for report. Under date of December 2, 1970, the 
Board of Administration submitted its report. 

Your Sub-Committee, which was authorized by Council, held a 
meeting on February 3rd to receive this December 2nd report of the 
Board of Administration and to consider further action. At that 
meeting the Sub-Committee requested the Museums Board to appoint 
a small committee to meet with the Sub-Committee and authorized a 
circulation of the Board of Administration report of December 2nd 
to the Museums Board members. 

On April 21st your Sub-Committee met with the representatives 
of the Museums Board and reviewed the whole matter under consider- 
ation and took into account the following statement, which is an 
extract from the Board of Administration report of December 2nd: 

'Should City Council decide to adopt the recommendations of 
the Museum Board without revision, then the Board of Admin- 
istration suggests that the Museums Board report directly 
to Council in all matters. It will be appreciated by 
Council that the Board of Administration cannot accept 
responsibility for management of the Museum's department 
under the terms outlined in the Museums Board report because 
they have no authority over the Museums Board,' 

At the meeting of April 21st, the following was submitted as 
a statement by the representatives of the Museums Board: the state- 
ment to represent the Museums Board's position: 

'Should City Council decide to adopt the recommendations of 
the Board of Administration without revision, then the Museums 
Board suggests that the Museums Department report directly 
to Council in all matters. It will be appreciated by Council 
that the Museums Board cannot accept responsibility for 
management of the Museums department, displays and exhibitions 
under the terms outlined in the Board of Administration 
report of December 2, 1970 because they have no authority 
over the Museums, ' 

The areas of general interest to both groups were explored 
and as an assist to continue the work of your Sub-Committee, your 
Sub-Committee 

RECOMMENDS that the philosophies of management and staffing 
be referred to the Board of Administration for report back to Council 
with a view to exploring methods for the reduction in costs of the 
operation of the Museums complex," 

MOVED by Aid, Phillips, 

THAT the recommendation in the foregoing Committee report 
be approved and the Board of Administration, in its report, 
advise in respect of possible alternative structures. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


I. Demolition of Improvements: 
City Lands S/S of False Creek 

The Board of Administration, under date of April 27, 
1971, submitted the following report: 

'The Supervisor of Property and Insurance reports as follows: 

"On January 1st, 1971> the City assumed direct control of 
the properties on the south side of False Greek between 
Gambia Street and Fir Street - 

Re: Old Giroday Sawmill Site 

Lot 1 , Blk 220, 526 - Lot 6^86 - Blk A of 61^.85 and 
Lot 5607 except Blk. A. 

The above described has vacant buildings left on the site ana 
on recent inspection it has been found that the old buildings 
and sawdust bunkers are in an extremely dangerous condition. 
There has been a considerable amount of vandalism and pilfering 
of materials. Some of the buildings have a large amount of 
wood shavings and sawdust and other inflamable debris, which 
the fire warden considers a definite fire hazard. 

In view of the above, it is recommended that the Supervisor 
of Property and Insurance be authorized to have the vacant 
buildings demolished to ground level and take any necessary 
action on grading or filling to put the site into safe 
condition. " 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of 
Property and Insurance be adopted. " 

MOVED by Aid. Wilson, 

THAT the recommendations in the foregoing report of the 
Board of Administration be approved. 

- CARRIED 

J. Development Permit Application: 

1296 Richards Street and Scheme 3.0 Alignment 

The Board of Administration, under date of April 19, 1971, 
submitted the following report: 

' The Director of Planning and Civic Development reports as 
follows : - 

" Background 

In connection with a development permit application In the 1100 
Block West Hastings Street, City Council on April 28, 1970, resolved 
(In camera) - 

'THAT the developers be Informed the City Is not In a 
position to Issue any development permits for development 
In this particular area, because this Is within the proposed 
site of Scheme 3.0 approach route to the second crossing 
of the First Narrows; 

FURTHER THAT the City has not the funds to purchase 
the affected properties. ' 

cont 'd , . . . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Development Permit Application: 
1296 Richards Street (cont'd) 

This resolution was expanded in a memorandum of the Board of 
Administration dated May 5, 1970, which said: 

'With reference to the 'in camera' minute of Council dated 
April 28th, concerning the subject matter, this position 
will be applicable to all land purchases and development 
permit applications affected by the Scheme 3.0 approach 
route to the second crossing of the First Narrows. ' 

However, at the meeting of February 16, 1971, Council approved 
the issuance of Development Permit Application No. 49576 at 1067 Davie 
Street. The Development Permit was issued on February 23, 1971. 

Further Development Permit Application 
Related to Scheme 3.0 

A Development Permit Application No. 55088 dated March 8, 1971, 
has now been submitted by McKenzie, Snowball, Skalbania aid Associates 
Ltd., on behalf of Botham Holdings Ltd. to erect a two-storey office/ 
warehouse building on a 50' x 120' site at the northeast corner of 
Richards and Drake Streets. 

This application has been examined by Swan Wooster-C . B . A , , who 
advised that ' this entire property would be required for construction of 
the easterly part of the Drake Street Cut and the proposed ramp to 
Homer Street, in connection with the City By-pass and Distributor 
sections (i.e. Scheme 3.0) of the Burrard Inlet Crossing Project'. 

According to the Consultants' report to the National Harbours 
Board, 'Extension of the south approach by-pass route only as far 
as Seymour Street would adequately serve the crossing needs to 
about 1980, permitting the balance of the system through the False 
Creek area to the head of the Creek to be deferred". The property 
in question is located east of Seymour Street and is in the portion of 
the route that could constitute a second stage of development after 
1980. 

It is estimated that the value of land is $37,000 and the con- 
struction cost of the building will be approximately $100,000. 

This report is submitted to City Council for consideration and 
instruction whether to - (a) process and issue the Development 
Permit, or, (b) instruct the Supervisor of Property and Insurance 
to enter into negotiations to purchase the property. " 


Your Board submits the foregoing report of the Director of 
Planning and Civic Development for Council's consideration. ' 

MOVED by Aid. Broome, 

THAT the Development Permit not be issued and the Supervisor 
of Property and Insurance be instructed to negotiate an appro- 
priate price for the property for report back. 

(not put) 

MOVED by Aid. Bird, 

THAT this application for a development permit be tabled 
until such time as representatives of Council meet with the 
Provincial Minister of Finance to obtain information required 
by Council in respect of Government proposals regarding Stage I 
construction, from the waterfront to about Seymour Street, in 
connection with approach to the second crossing of the First 
Narrows . 

- CARRIED 
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COMMITTEE OF THE WHOLE 

MOVED by Aid. Adams, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Linnell, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

BY-LAWS 

1 . RATING BY-LAW 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT leave be given to introduce a By-law to levy rates on 
all taxable property on the revised Assessment Roll of the City 
of Vancouver to raise a sum which, added to the estimated revenue 
of the City from other sources will be sufficient to pay all 
debts and obligations of the City, falling due within the year 
1971, and not otherwise provided for, and the By-law be read a 
first time. 

- CARRIED 

MOVED by Aid. Adams 
SECONDED by Aid. Broome, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in 
the Chair. 

- CARRIED 

MOVED by Aid. Adams, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED 


(The By-law received three readings) 
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BY-LAWS (cont'd) 

2. BY-LAW TO AMEND THE TERMS OF APPOINTEES 
TO VARIOUS BOARDS AND COMMISSIONS 


MOVED by Aid. Rankin, 
SECONDED by Aid. Hard wick, 

THAT leave be given to introduce a By-law to amend the 
terms of Appointees to various Boards and Commissions, and the 
By-law be read a first time. 

- CARRIED 

MOVED by Aid. Rankin, 
SECONDED by Aid. Hardwick, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Rankin, 
SECONDED by Aid. Hardwick, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in 
the Chair. 

- CARRIED 

MOVED by Aid. Rankin, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Rankin, 
SECONDED by Aid. Hardwick, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Rankin, 
SECONDED by Aid. Hardwick, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED 

(The By-law received three readings) 
MOTIONS 

1. Allocation of Land for Highway 
Purposes (5094 Payne Street) 

MOVED by Aid, Bird, 
SECONDED by Aid. Sweeney, 

THAT WHEREAS the registered owners have conveyed to the 
City of Vancouver, for highway purposes, the following described 
lands : 

All that portion of Lot Seven (7), Block Fourteen (14), 
District Lots Thirty Six (36) and Fifty One (51) , Group 
One (1) , New Westminster District, Plan 11284, described 
as follows: 

Commencing at the south westerly corner of said Lot 7; 
Thence N330 50' E, 10 feet, following in the westerly 
limit of said Lot 7; Thence Sll 11' 30" E, 14,14 feet, 
more or less, to intersection with the southerly limit 
of said Lot 7 at a point 10 feet easterly from the south 
westerly corner of said Lot 7; Thence N 56^ 12' 50" W, 
10 feet, following in the southerly limit of said Lot 7 
to the point of commencement. The same as shown outlined 
red on plan prepared by A, Burhoe, B.C.L.S., dated June 4, 
1970, and marginally numbered LF 5408, a copy of which 
said plan is annexed hereto. 


cent 'd . 
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MOTIONS (cont'd ) 

Allocation ol Land for 
Highway Purposes (cont'd) 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for highway purposes; 

BE IT THEREFORE RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
highway purposes, and declared to form and constitute portions 
of highway. 

- CARRIED 

2, Closing and Stopping up Lane North of 
Brigadoon Avenue and East of Victoria Drive 

MOVED by Aid, Bird, 
SECONDED by Aid. Sweeney, 

THAT WHEREAS the City of Vancouver is the owner of all the 
streets and lanes lying within the limits of the City of Vancouver 

AND WHEREAS a portion of the lane dedicated by the deposit 
of Plan 8446 is surplus to the City of Vancouver highway require- 
ments ; 

AND WHEREAS the abutting owner wishes to acquire the surplus 
portion of lane; 

THEREFORE BE IT RESOLVED THAT all that portion of lane 
dedicated by the deposit of Plan 8446 lying between the pro- 
duction northerly of the westerly limit of Lot 10 and the 
easterly limit of Lot 11, Block 57, District Lot 727 (Fraserview) , 
Group 1, New Westminster District, Plan 8446; the same as shown 
outlined red on plan prepared by A, Burhoe, B.C.L.S., dated 
May 30th, 1968, and marginally numbered LF 4079, a print of 
which is hereto annexed; be closed, stopped up and conveyed to 
the abutting owner; and 

BE IT FURTHER RESOLVED THAT the said closed lane be con- 
solidated with the abutting lands, 

- CARRIED 

3 . ' In Camera' Meetings 

On April 20th, Notice was called on the following motion: 

MOVED by Aid. Broome, 
SECONDED by Aid. Linnell, 

THAT WHEREAS there has been a steady increase in the nxamber 
of 'In Camera' meetings; 

AND WHEREAS there has been a rising concern on the part of 
the public as to whether these 'In Camera' meetings are really 
necessary; 

THEREFORE BE IT RESOLVED THAT City Council appoint a 
Screening Committee of 3 members of Council and no item shall 
be considered 'In Camera' unless previously approved by this 
Committee ; 

AND FURTHER THAT the Committee initially shall consist of 
Aldermen Phillips, Linnell and Rankin; 

AND FURTHER THAT this Committee shall approve for 'In 
Camera' hearing only those personnel and property matters where 
in their opinion material damage or harm would result to an 
individual or the City. 

(amend ed) 


cont 'd 
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MOTIONS (cont'd) 

'In Camera' Meetings (cont'd ) 

MOVED by Aid. Adams, in amendment, 

THAT the main motion be amended by substituting the words 
'the Mayor' for the words 'City Council' in the first RESOLVED 
portion and by striking out the second RESOLVED portion and 
providing that the arrangement is for a trial period of one month. 

- CARRIED 

The motion as amended, and reading as follows, was put and 
CARRIED: 

"THAT WHEREAS there has been a steady increase in the 
number of 'In Camera' meetings; 

AND WHEREAS there has been a rising concern on the part 
of the public as to whether these 'In Camera' meetings 
are really necessary; 

THEREFORE BE IT RESOLVED THAT the Mayor appoint a 
Screening Committee of 3 members of Council and no 
item shall be considered 'In Camera' unless previously 
approved by this Committee; 

FURTHER THAT this Committee shall approve for 'In 
Camera' hearing only those personnel and property matters 
where in their opinion material damage or harm would 
result to an individual or the City; 

AND FURTHER THAT this arrangement be for a trial period 
of one month . " 


RECOGNITION: 

Mrs. Kathlyn Jobling 

The Council recognized the years of service of Mrs. Kathlyn 
Jobling while operating the City Hall lunchroom. 

It was, 

MOVED by Aid. Phillips, 
SECONDED by Aid. Bird, 

THAT WHEREAS on the 30th day of April, 1971, Mrs. Kathlyn 
Jobling will retire as operator of the lunchroom of City Hall; 

AND WHEREAS Mrs. Kathlyn Jobling has served the Council 
and the employees of the City of Vancouver for a period of 25 
years ; 

THEREFORE BE IT RESOLVED THAT the Council of the City of 
Vancouver be and is hereby recorded as expressing its gratitude 
and appreciation both for itself and for its employees to 
Mrs. Kathlyn Jobling; 

AND BE IT FURTHER RESOLVED THAT the Council of the City of 
Vancouver be and is hereby recorded as extending to Mrs. Jobling 
its wishes for a long and happy retirement. 

- CARRIED UNANIMOUSLY 

A copy of the resolution was presented to Mrs. Jobling by 
His Worship the Mayor, as well as a pin memento and a corsage. 


Mrs. Jobling thanked the Council. 
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ENQUIRIES AND OTHER MATTERS 


Alderman Wilson - 
Attendance at Canadian 
Federation of Mayors 
and Municipalities 
Conference 


advised that earlier in the year an 
invitation was given for the attend- 
ance at the forthcoming Conference of 
the Canadian Federation of Mayors and 
Municipalities, of the Director of 
Social Planning/Community Development. 
The Council did not take action to 
approve at that time, 

A further communication has been 
received urging the attendance of the 
Director of Social Planning/Community 
Development , 

Alderman Wilson therefore requested 
the matter be placed on the Council 
Agenda of next week for further 
consideration . 

His Worship the Mayor directed the 
Board of Administration report to the 
next meeting in respect of the matter, 


Alderman Hardwick - 
Downtown Civic Plan 


requested Alderman Bird endeavour to 
expedite the bringing in of the Downtown 
Plan report to Council in order that 
Council policy can be established in 
this regard so that legitimate 
development in the downtown area can 
take place. 


NOTICE OF MOTION 

The following notice of motion was submitted and recognized 
by the Chair: 

Appointment: 

Social Development Committee 

MOVED by Aid, Linnell, 
SECONDED by Aid. Hardwick, 

THAT a Social Planning and Community Development Committee 
consisting of the Chairmen and Chief Administrators of the Park 
Board, School Board, Library Board and Chairman and Chief 
Adminis trator of the City Health and Welfare Committee meet at 
the call of any of the parties when capital expenditures are 
being considered or when any other matter of cooperation and 
coordination needs to be discussed, 

(Notice) 


The Council adjourned at approximately 4:00 P.M. 

*** 

The foregoing are Minutes of the Regular Council meeting of 
April 27, 1971, adopted on May 4, 1971, 
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BOARD OF ADMINISTRATION (WORKS) 1 

April 23rd, 1971 

The following is a report of the Board of Administration: 
WORKS & UTILITY MATTERS 

CITY ENGINEER'S REPORT 

RECOMMENDATIONS: 


1. PRESSURE REDUCING VALVE STATION 

22ND AVENUE & NANAIMO STREET 


"In order to improve (l) water pressures during the summer 
and (2) water supply for fire fighting purposes, a Pressure Reducing 
Valve Station is required at 22nd Avenue sind Nanaimo Street. 

The estimated cost for this work is $15,500. 

Funds are available in the 1970 Capital Budget, 'Short Notice 
Projects', Account No. 126/7902. 

I RECOMMEND that a Pressure Reducing Valve Station be built 
at 22nd Avenue and Nanaimo Street, and that $15,500 be appropriated for 
this work from Account No. 126/7902, 'Short Notice Projects'." 


Your Board recommends that the foregoing be approved. 


2. INSTALLATION OF WATER MAINS - PROJECT 105 

"In order to provide continuity in the work program, approval 
is requested in advance of the 1971 Budget for Project 105, which consists 
of water main installations or replacements at the following locations :- 

STREET FROM TO 

Kaslo Street Grandview Highway l6th Avenue 

Penticton Street 19th Avenue 21st Avenue 

Sidney Street 22nd Avenue 25th Avenue 

Sidney Street 26th Avenue 27th Avenue 

Brant Street 27th Avenue North 

Skeena Street 27th Avenue 29th Avenue 

Monmouth Avenue McHardy Street Joyce Street 

20th Avenue Nanaimo Street Kami oops Street 

INTERSECTION 

Gladstone Street and Vanness Avenue 

The estimated cost of Project 105 is $58,000. Funds for this 
project are included in the 1971 Water Works Capital Budget, Reference 
No. 10-03-05. 

I RECOMMEND that $58,000 for Project 105 be appropriated in 
advance from the 1971 Capital Budget, Reference No. 10-03-05 for the work 
listed above." 


Your Board recommends that the foregoing be approved. 


Board of Administration, April 23, 1971 


(WORKS - 2) 


INFORMATION ; 

3. Sewer Connection Fee - 
3415 East 50th Avenue 

The City Engineer reports as follows: 

"Mr. Sestito wrote to City Council on March 1, 1971, 
complaining that between the time he enquired about 
the cost of the sewer connection, (which he claims 
to have done at the time of obtaining a building 
permit) and the time he made application on February 
26, 1971 for a sewer permit, the fee had risen $100.00. 

On September 29, 1970 Council approved an increase in 
sewer connection fees for one and two-family dwellings 
to $400.00, to become effective December 1, 1970, and 
a notice to this effect was posted at the Sewer Counter. 
All enquirers at the Sewer Counter prior to September 29, 
1970, would have been quoted the existing fee of $300.00 
plus $8.00 inspection fee. 

Mr. Sestito feels that had he been aware of the impending 
increase he could have taken a permit out before December 
1, 1970 and he is therefore asking for a $100.00 rebate. 

The building permit for 3415 East 50th Avenue was issued 
September 14, 1970 to Mr. B. Sestito of 5894 Battison 
Street. " 

The Corporation Counsel advises that Council has no power to 
refund the $100.00 as requested by Mr. Sestito. 

Your Board submits the matter to Council for INFORMATION. 

(Copies of Mr. Sestito' s letter are circulated for the 
information of Council. ) 


* * * * 


FOR ADOPTION SEE PAGE(S) 
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(SOCIAL 1) 


SOCIAL SERVICE 
AND HEALTH MATTERS 


RECOMMENDATIONS 


1. 


Lack of Facilities for Aged Requiring 
Nursing Services. 


On March 20, 1971, the United Church of Canada, Vancouver South Presbytery, 
forwarded the following resolution to the City Clerk: 

WHEREAS the United Church of Canada in the Vancouver South Presbytery has taken 
responsibility for the development of homes for senior citizens and has a deep 
concern for those who "because of their physical and mental, deterioration are 
unable to remain in those homes , and 

WHEREAS there are many other elderly people in their own homes who are also in 
desperate need of care, and 

WHEREAS due to the extreme shortage of extended care beds and psychiatric care 
beds for the aged, many acute hospital beds are being occupied by elderly long 
term disabled patients, and 

WHEREAS the proportion of elderly people is increasing in the lower mainland due 
to modern medical technology and the influx of aged retired people to the Province, 
and 

WHEREAS due to all these considerations the present lack of patient beds has 
presented a situation in the lower mainland of this Province that has now reached 
a desperate stage, therefore 

BE IT RESOLVED: 

That the Government of British Colxmbia be advised of the United Church's concern 
about the urgency of the present lack of facilities for people with long term 
illness including the elderly handicapped and aged psychiatric cases. AND 

That the Government of British Columbia be urged to give high priority to 
establishing a comprehensive programme and to support the development and servic- 
ing of more beds to care for people with long term illness and psychiatric con- 
ditions of the aged. These patients vary from those who have long term illness 
needing only a moderate amount of nursing care daily to those in need of continuous 
skilled nursing care. 

That the Government of British Columbia be urged to provide a broader coverage for 
such patients through an extension of the services and benefits of the British 
Colvmibia Hospital Insurance Service. 

In the letter accompanying the resolution the City of Vancouver was requested 
to support their efforts in persuading the Provincial Government to act. The 
Medical Health Officer reports as follows: 

" NURSING HOMES 

As of January 1, 1971, there were 46 vacancies in 938 nursing home beds within 
the City of Vancouver. Full occupancy of these beds would have resulted if 
operators had been willing to accept more welfare patients. As of this date, 
373 patients were sponsored by the City Social Service Department. The pro- 
posed regulation, gazetted but not implemented, requiring 33% welfare patient 
occupancy in each facility would have required five of the operators to accept 
40 additional persons. 

The City Social Service Department current waiting list for nursing home patients 
numbers 115 persons. Most of those waiting admission (83 patients) were 
resident in acute hospital beds, with another 32 patients either at home or in 
boarding homes. In addition to patients waiting in acute hospitals an 
additional number not known to me are waiting in acute care hospitals for ex- 
tended care. 
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Clause 1, continued 

The full picture regarding waiting lists for both existing and developing 
extended care facilities is not known. Some persons may be on more than 
one waiting list. Sample waiting lists for existing operating extended 
care facilities are - 


No new extended care units were completed in Vancouver in 1970 and no new 
nursing homes have been built in Vancouver since 1965. In 1967 two nurs- 
ing homes with a total of 41 beds ceased operations. One other nursing 
home of 18 beds closed in 1969. In addition to this, one Burnaby nursing 
home, with a capacity of 30 beds, ceased operations in 1966. 
In June 1971 the Lions Gate Hospital will add 169 beds for extended care, 
but its full influence on the Vancouver waiting list is likely to be minimal. 
Burnaby General Hospital and Vancouver General Hospital have started con- 
struction of extended care beds, but the Vancouver General Hospital will, 
on completion, have to accommodate 97 patients from its Annex. The net gain 
in facilities may be just over 100 beds. 

INTERMEDIATE CARE 

There is not, as yet, in British Columbia regulations under the Community 
Care Facilities Licensing Act for intermediate care. This care level still 
requires skilled nursing care, although these patients generally are not 
severely disabled enough to be in extended care. There is as yet no real 
recognition of this care level by the Provincial Government and, therefore, 
there is not as yet a capital grant formula nor an operating support formula 
for this level of care. Taylor Manor, operated by the City of Vancouver, 
comes close to constituting an intermediate care facility. This unit is fully 
occupied with 58 patients, but the building is obsolete and will require re- 
placement in the foreseeable future. Other facilities in Vancouver accommo- 
dating intermediate care patients number approximately 200 beds which are 
nearly always full and which are known to have long waiting lists. 

BOARDING HOMES 

The shortage in this level of care is not as critical as the other levels, but 
many of the patients in boarding homes are in need of more skilled care than 
the boarding home can provide without additional support funds. Many of these 
patients should be in intermediate or nursing home care. Most non-profit 
boarding homes in Vancouver could provide intermediate care if additional 
revenue allowed them to hire the appropriate skilled staff. These patients are 
currently being carried by these non-profit homes with considerable anxiety 
owing to the lack of night staff or nursing staff. 

MENTALLY DISABLED 

Special facilities are needed as the existing nursing and boarding homes are 
not willing, or prepared to take these persons who essentially require the 
provision of special programming and staffing. This deficit is particularly 
acute for the younger mentally ill patient, but still exists for the older 
patient. / 3 


Louis Brier Hospital 
Mount St. Joseph's 


Capacity 
60 


56 


Waiting List 
Approx. 200 
65 
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Clause 1, continued 
CONCLUSION 

The most critical need, in view of the developing extended care program, 
is for the formulation of regulations and a system of financial support 
for intermediate care beds. The need for this level of care is also con- 
firmed in the 1969 report of the Department of Social Welfare in Victoria. 
The passage of regulations governing this level of care and a policy 
decision by the Provincial Government regarding capital assistance to 
intermediate care projects would enable public or non-profit organizations 
to develop these needed facilities. 

Although the need for this level of care is well substantiated by the 
observations of persons working in the health and welfare fields, the 
dimensions of the need for intermediate, supervised boarding, and special 
long term facilities for mentally disturbed patients in British Columbia 
is not accurately known." 

Your Board RECOMMENDS - 

1) A letter be sent to the Minister of Health and to the Minister of 
Rehabilitation and Social Improvement generally supporting the United 
Church resolution in terms of the need for more adequate institutional 
resources for the elderly and the mentally ill. 

2) The Minister of Health be asked to commission an expert report for a 
proper analysis of the institutional long term care needs of the infirm 
elderly and chronically mentally ill. This report should contain recommend- 
ations for a comprehensive program to complement the acute and extended 
care hospital program. 


(Copies of the letter from the United Church of Canada are 
circulated for the information of Council.) 

2 . Compilation of Policy and Procedure Manual; Social Service Dept 

The Director of Welfare Services reports as follows: 

"As the task of reorganizing the Department proceeds, two 
things are very apparent: (1) the present varied interpretation 
of policy is completely intolerable; and (2) it is necessary 
to proceed with the compilation of a policy and procedure manual. 

There must evolve clearly defined policies in each phase 
of the Social Assistance Program, along with clearly defined 
procedures in all aspects of the Department's operations. This 
will be a step in the right direction towards consistant appli- 
cation by all personnel. 

The definition of procedures will be the end result of work 
studies presently being carried out, both in East unit and our 
Central Office. This will be compiled by our present staff. 


/... 4 
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Clause 2, continued 

The problem in compiling a policy manual is that no know- 
ledgeable employee can be released from his present duties to 
be assigned to this task. 

The solution to the problem is the engaging, on a consul- 
tant basis, of a knowledgeable and experienced former employee, 
Mr. R. Astbury. 

At the present time, it is not clear how long it will take 
to compile an all-inclusive manual. It could be upward to a 
year, but Mr. Astbury would be under the direct supervision from 
my office during the stages of development. 

The initial assignment would be for a three month period 
during which time he would develop a "skeleton" of the various 
phases and proceed to elaborate thereon. It is estimated that 
sufficient progress can be made in three months to enable us to 
provide the Financial Aid Workers in the "Prototype" Unit with 
a clear definition of policy and procedures to follow. 

Mr. Astbury is willing to undertake the project. He has 
set a fee of $1,000.00 per month. In our opinion, this is con- 
sidered reasonable in the light of his experience and knowledge 
of the Department's operation and authorities under which social 
assistance is administered. 

The Comptroller of Accounts advises that if this report is 
approved by Council, funds would be provided from the Contingency 
Reserve . 

Your approval is requested for the engagement of Mr. 
Astbury on a consultant basis at the rate of $1,000.00 per month 
for three months initially, subject to review at the end of June, 
1971, and I so recommend." 


Your Board RECOMMENDS the foregoing recommendation of the Director of 
Welfare Services be adopted. 


******** 


FOIUDOPTION SEE PAGE(S) ^1."^. 
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BUILDING AND PLANNING MATTERS 

RECOMMENDATIONS 

1. Rezoning Application: 

Area bounded by Kingsway, Baldwin, 
30th Avenue and Nanaimo Street 

The Director of Planning and Civic Development reports as 

follows : 

"The following report has been delayed over an unusual length 
of time. This was partly due to the belief that the request had 
been withdrawn. However I have just learned that the applicant 
wishes to proceed and this report is therefore being submitted 
forthwith : 

An application has been received from Mr. S.B. Anderson of 
Western Pacific Projects Limited, #1008-1030 West Georgia Street, 
requesting an amendment to the Zoning and Development By-law 
whereby the area bounded by Kingsway, Baldwin, 30th Avenue and 
Nanaimo Street, being Lot 1 of Lot A of Blocks 4-8 of Block 7, 
D.L. 393, Group 1, NWD, Plan 9458, would be rezoned from an 
RT-2 Two-Family Dwelling District and an RS-1 One-Family 
Dwelling District to a C-2 Commercial District. 

The applicant states the purpose of his application is 'con- 
structing a restaurant by McCan Enterprises Ltd., which will 
have an initial seating capacity of between 140 and 150, 
Further, to construct other compatible structures which will 
comply with C-1 zoning'. 

A sketch map is attached for information. 
Brief History : 

In the early 1950 's a large portion of the subject property 
was City-owned and at a Public Hearing on January 18th, 1955, 
after considerable negotiations, the property was approved to 
be rezoned from an RS-1 One-Family Dwelling District and RT-2 
Two-Family Dwelling District to a C-2 Commercial District, 
subject to the following conditions: 

(a) Lots 11, 12 and 13 remaining in their present zoning 
district until consolidated with the remainder of the 
block into one parcel as anticipated in Clause (b) . 

(b) Lots 1 to 10 inclusive and Lots 14 to 19 inclusive 
(together with Lots 11, 12 and 13) when acquired as 
noted in Clause (a) together with the closed lane and 
portion of Nanaimo Street being consolidated into one 
parcel and so recorded in the Land Registry Office. 

(c) The owner entering into a registerable agreement with 
the City satisfactory to the City Solicitor to develop 
the site in accordance with a detailed plan of develop- 
ment having been first approved by the Technical Planning 
Board . 

The scheme of development at this time was for motel development. 
Other schemes considered prior to the Public Hearing were two 
commercial developments (stores) the other being a hotel. 
The three readings to the by-law were not implemented but in 
May, 1956, approval was granted for the sale of the property 
with the site to be developed for a supermarket, subject to 
the following conditions: 

(i) That Lots 1-19 inclusive, together with the closed lane 
and portion of Nanaimo Street be consolidated into one 
parcel when the City is able to convey the property. 

cont 'd . . . 
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Clause No. 1 continued : 

(ii) That the developer enter into an Agreement with the City 
satisfactory to the City Solicitor to develop the site in 
accordance with a detailed plan of development, such 
detailed plan to be first approved by the Technical 
Planning Board and not materially different from the 
sketch plan submitted, 

(iii) that one sign only, as shown on the said sketch, be per- 
mitted on the site, such sign to be non-flashing. 

(iv) That the means of ingress and egress to the property be 
first approved by the City Engineer; but preferably no 
means of ingress and egress be permitted from 30th. Avenue, 

This scheme was not proceeded with. 

City-owned Lots A-D at the southeast corner of Nanaimo and 
Kingsway were zoned as an RM-2 Multiple Dwelling District and 
disposed of for an apartment development. In 1956, application 
was made by the B,C.T,F, Co-operative Association to rezone 
this property to a C-2 Commercial District and this was approved 
at a Public Hearing in June of 1956. The property was subse- 
quently developed with a hotel development (Eldorado) with 
additional off-street parking being provided across the lane 
to the south. 

In June, 1956, lots on the east side of Gladstone between 
Kingsway and 30th Avenue were rezoned to a C-2 Commercial 
District, subject to conditions, to permit the development of 
a supermarket (then Dominion Stores) . 

In February 1968 an application was received from Block Bros, 
to rezone four lots at the northeast corner of Nanaimo and 
Kingsway for development of an office building. The Technical 
Planning Board and the Town Planning Commission recommended the 
application be not approved for the following reasons: 

(a) Rezoning of the subject properties would create a situation 
whereby the thirteen sites containing one and two-family 
dwellings would be located between two commercial developments. 

(b) There is a large amount of C-2 Commercially-zoned property 
on Kingsway which contains either older dwellings, used car lots, 
or very old small commercial buildings. 

(c) The thirteen properties zoned RT-2 and containing dwellings 
would be left isolated between two commercial zones and could 
not be easily developed with commercial uses because of grade 
problems between Kingsway and the lane. 

This application was refused by Council on July 9th, 1968, 


The Technical Planning Board on October 23, 1970, recommended: 

'THAT the present application to rezone this site from an RT-2 
Two Family Dwelling District and an RS-1 One Family Dwelling 
District to a C-2 Commercial District be not approved, as this 
zoning provides the City with insufficient control over future 
development. However the Technical Planning Board would be 
prepared to recommend a rezoning to CD-I Comprehensive Development 
District subject to the submission of a schematic proposal to 
the satisfaction of the Technical Planning Board.' 


cont 'd . . . 
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Clause #1 continued 

The Town Planning Commission on November 6, 1970, recommended: 

'THAT the application be refused as there is sufficient 
commercially zoned property on Kingsway which contains small 
commercial buildings, used car lots, vacant, or older dwellings 
which should be redeveloped, and also having regard to the Town 
Planning Commission's recommendation regarding an application 
in 1968 for the rezoning of the property at the N/E corner of 
Nanaimo and Kingsway from an RT-2 Two Family Dwelling District 
to commercial. 

FURTHER THAT, the Town Planning Commission believe the 
appropriate use of this property would be a residentially 
oriented development which could best be accomplished by re- 
zoning the lots to a CD-I Comprehensive Development District, 
with the development meeting the regulations of the RM-1 
District Schedule and consisting of garden apartments, town 
houses, or both. 

Your Board RECOMMENDS that the application be REFUSED. 

DELEGATION REQUEST 


2. Reconstruction of Gasoline Service Station: 
5252 Victoria Drive, and the expansion of the 
Site Area 


The Director of Planning and Civic Development reports 
as follows: 

"Standard Oil Company of B.C. Limited have filed Development 
Permit Application #55164 to demolish the existing gasoline 
service station on this site and construct a new gasoline 
service station and to increase the site area by including 
the north-south City lane. 

This site located on the east side of Victoria Drive between 
36th and 37th Avenues is located in a C-2 Commercial District 
and the Gasoline Service Station Location Policy as adopted by 
City Council in October, 1968, permits the reconstruction of 
the existing gasoline service station and the expansion of the 
service station site area at this location. 

It is noted that the sale of the north south City lane at this 
location has been approved by Council. 

The Technical Planning Board and the Town Planning Commission 
recommend that Development Permit Application #55164 be 
approved in accordance with the submitted application such plans 
and information forming part thereof thereby permitting the 
reconstruction of the gasoline service station and the expansion 
of the site at this location sub.ject to the following conditions: 

(A) Prior to the issuance of the Development Permit: 

(a) arrangements are to be first made to the satisfaction 
of the Director of Planning and the City Engineer for 
the closing of the north-south City lane and the con- 
solidation of the site into one parcel; 

(b) revised drawings are to be first submitted to the 
satisfaction of the Director of Planning, indicating 

(i) the location of any tire displays, etc., on the site, 
with such being in accordance with the regulations 
of Section 11(10) of the Zoning and Development 
By-law. 


cont 'd . 
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Clause #2 continued : 

(ii) the trash enclosure being located adjacent to 

the building, with such being suitably screened. 

(iii) details of all landscaping to be provided, 
including size of plants when planted. 

(B) All surfacing and screening of the site is to be completed 
in accordance with the approved drawings and the relevant 
requirements of Section 12 of the Zoning and Development 
By-law within 60 days from the date of any use or occupancy 
of the proposed development, and thereafter to be per- 
manently maintained at all times. 

(C) , All landscaping is to be provided in accordance with the 

approved drawings within 6 months from the date of any 
use or occupancy of the proposed development and there- 
after to be permanently maintained at all times. 

(D) The development , including the use of all open portions 
of the site, is to be carried out and maintained in 
accordance with the approved drawings and Section 11(10) 
of the Zoning and Development By-law." 

Your Board RECOMMENDS that Development Permit 
application #55164 be approved in accordance with the recommendation 
of the Technical Planning Board and the Town Planning Commission. 


3. X-Kalay Mini-Village: 
Southeast Marine Drive 

The Director of Social Planning and Community Development 
and the Director of Planning and Civic Development report as follows: 

"A letter dated March 10, 1971 addressed to His Worship the 
Mayor and Members of City Council has been received from 
Mr. David Berner of the X-Kalay Foundation Society. This letter 
refers to Council's decision on December 15, 1970 in which they 
approved the reservation of an approximate two acre site for 
the X-Kalay Foundation Society subject to the Society obtaining 
rezoning to CD-I on the basis of a schematic proposal and that 
this reservation be for a period of six months to enable the 
scheme of development and terms of sale to be determined. 

The X-Kalay Foundation Society, in a preliminary examination 
of the site, unfortunately made reference to an old survey 
stake and identified a site approximately 200' east of the 
Baptist Theological College (referred to as Site #2 on the 
attached plan) . 

The Society prefers Site #2 because of its trees and its 
relationship to a natural ravine along the eastern boundary. 
They suggest that the projected future needs of the Society 
were understated in their earlier request and now request 
that City Council, subject to the same conditions outlined 
in the resolution of December 15th, reserve a site approxi- 
mately four acres in size, bounded on the west by the Baptist 
Theological College, on the east by the centre-line of the 
natural ravine and on the north and south by Southeast Marine 
Drive and the relocated Southeast Marine Drive. 

X-Kalay have discussed their proposals with the Department 
of Social Planning and Community Development and the Depart- 
ment of Planning and Civic Development. 


cent 'd . . . . 
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Cl-ause #3 continued : 

It is RECOMMENDED that: 

A. Council reserve for the X-Kalay Foundation Society an 
approximate two-acre site (Site #2) in addition to the 
approximate two-acre site (Site #1) already reserved for 
the Society subject to; 

(i) the X-Kalay Foundation Society obtaining CD-I re- 
zoning approval for both Sites #1 and #2 on the basis 
of a schematic proposal, 

(ii) a price based on market value satisfactory to the 

City being determined for Sites #1 and #2, with con- 
sideration being given by Council to the request from 
X-Kalay for the purchase of Site #1 only over a five- 
year period with semi-annual payments at current 
interest rates (Site #2 being a cash transaction) , 

(iii) the X-Kalay Foundation Society obtaining a Development 
Permit for Site #2, 

(iv) the above conditions (i) , (ii) and (iii) be met by 
the end of July, 1971." 

Your Board RECOMMENDS that the joint report of the Director 
of Social Planning and Community Development and the Director of 
Planning and Civic Development be approved. 

(copies of the letter dated March 10, 1971 from the 
X-Kalay Society and a plan showing Sites #1 and #2 
are attached) . 

4 , Locarno Park Extension 

At the regular meeting of Council of March 23rd, Council 
passed the following resolution: 

"That Vancouver City Council indicate to the Board of 
Parks and Public Recreation the Council's preference 
for the retention of Locarno Park (North half-block 133) 
as a local area park, and request the Board's consideration 
for report back." 

Under date of April 14th, the Chairman of the Board of 
Parks and Public Recreation advises that, after consideration. 
Park Board passed the following resolution in reply to Council 's 
previous request: 

"That consideration of retention of Locarno Park extension 
be deferred pending report from City Council on the 38 
acres, and Council's decision on location of the new 
roadway; and Council be requested to advise the Park Board 
whether or not the Council would expect the Park Board to 
use limited Park purchase funds for purchase of lands 
North of the proposed roadway through Locarno Park if the 
portion of Locarno Park extension South of the roadway is 
not to be sold, and advise whether or not Council would 
provide additional Park purchase funds for the houses in 
question." 

In view of the first part of the reported resolution of 
the Board of Parks and Public Recreation, your Board 

RECOMMENDS that Council consideration of the matters raised 
in the Board of Parks resolution of April 5th be deferred pending 
the results of the application of the City for the additional 
38 acres of Jericho D.N.D. lands and the determination of such 
action as Council may decide on the matter of other Crown lands 
adjacent to Jericho Park. 


533 


53j 

Board of Administration, April 23, 1971 .... (BUILDING - 6) 
CONSIDERATION 

5. Champlain Heights - Site #10 

Proposed Limited Dividend Housing 

The Director of Planning and Civic Development reports as 

follows: 

"Council in June, 1968 set aside Site #10 (garden apartments 
and townhouses) in Champlain Heights for limited dividend 
housing. Council reaffirmed this decision in November, 1970 
when it resolved that Site #10 would be marketed on the 
basis of minimum price and competitive design. The Planning 
Department has been negotiating with Central Mortgage and 
Housing Corporation with a view to getting a commitment for 
the necessary mortgage money for Site #10, 

In a letter dated March 31st, 1971, Mr.K.B. Ganong, Manager, 
CMHC states 'It is felt that a project of this type costing 
not more than $2.5 million would be eligible for Section 16 
financing.' He pointed out that to obtain the rent structure 
required for limited dividend housing the price of the 6.6 
acre site should be approximately $350,000. 

On April 6th, 1971 the adjoining Site #9 (garden apartments 
and townhouses) , a site of the same size and density, was 
advertised for sale on the basis of a minimum price established 
at $414,200 and competitive design. In other words, in order 
to provide a rent structure $25-35 below comparable market, 
a requirement of Limited Dividend, CMHC is suggesting that the 
price be $64,200 less than the minimum acceptable market price 
for a conventional development. 

If Council wishes to pursue limited dividend housing for this 
site, they should instruct their officials to continue to 
negotiate with CMHC to secure mortgage money for site #10 
based on a site value of approximately $350,000 and advertise 
the site on the basis of a f ixed price, and competitive design. 


If Council is not prepared to establish a lower land price 
for this form of housing it should instruct the officials to 
market Site #10 on the basis of minimum price and competitive 
design for rental or condominium development, with preference 
being given to condominium development, similar to Site #9. 

It should be pointed out that limited dividend will not 
provide the opportunity for ownership provided in the lower 
density, exclusively townhouse pilot project (Site #16) being 
constructed by Dawson Developments. On the other hand, if 
Site #10 is sold on the normal market the development could 
be condominium but would not necessarily result in low-cost 
housing . 

Council should state its preference to: 

(a) Advertise Site #10 for Limited Dividend Housing at a fixed 
price of approximately $350,000 and competitive design, 

OR 

(b) Advertise Site #10 on the same basis as Site #9, i.e. 
on the basis of minimum price and competitive design." 

Your Board submits the report of the Director of 
Planning and Civic Development for the consideration of Council. 

(Copies of the letter dated March 31st, 1971 from 
Mr. K.B. Ganong, Manager, CMHC, are attached for circulation 
to Council. Also attached for circulation is a map of the 
Southeast Sector (Champlain Heights) indicating Site numbers) 
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6. The Playhouse Theatre Company: 
Booth - City Hall 


The Playhouse Theatre Company has requested permission to 
place a square 4' x 4' wood-framed booth standing about 7^ ft. high 
within the confines of the City Hall (for a 10-day period any time 
between mid April and September, 1971) . The both is light in 
construction and hence there is no structural problem. The preferred 
location is the main lobby of the City Hall since the Company would 
like to catch the attention of a maximum number of people. No 
power outlet is required. The booth is designed to either stand 
by itself or to be manned by one person. 

A similar request last year requesting permission to have 
the booth in place from June to September, 1970 was refused. 
There is no objection to the proposal on technical grounds and 
therefore a decision on the matter is one of Council policy. 

Your Board places the matter before Council for 
consideration. 

7. Proposed Marina: 
False Creek 

The following letter dated January 20, 1971 addressed to 
His Worship the Mayor and Members of City Council has been received 
from Commissioner E.A. Robertson, Chairman, Board of Parks and 
Public Recreation: 

"The following is an excerpt from the minutes of the last 
meeting of the Board held on January 18th, 1971: 

'PROPOSED MARINA - FALSE CREEK 

City Clerk advised that the City Council on December 15 
adopted the recommendation of the Board of Administration 
as follows re Park Board's request: 

"THAT the Board of Parks and Public Recreation be 
informed that Council has appointed consultants to 
prepare plans for the development of City-owned 
property, including the V.I.E.W. property, and that 
until such time as plans are approved by Council no 
disposition can be made." 

Commissioner Puil stated that the preparation of plans 
could take at least one year and at the present time the 
Board has a waiting list of 700 people wanting boat berths 
and there are 5,000 boats waiting for mooring in Vancouver 
right now. 

It was regularly moved and seconded, 

RESOLVED: That City Council be requested to hear Commissioner 
Puil on this matter. 

- Carried ' . " 
The Director of Planning and Civic Development reports as 

follows : 

"It can be confirmed that there has been no change in the 
situation, as far as permanent development of marinas is con- 
cerned, from the Council meeting of December 15th at which 
time Council declined to hand over the V.I.E.W. property to 
the Park Board for marina purposes. The possibility for some 
temporary facilities however is under discussion and a separate 
report on this subject is presented concurrently. Council may 
wish to have this background information in mind when dealing 
with the request from Commissioner Puil to be heard." 

Your Board submits the request of the Park Board for 
Commissioner Puil to be heard for the consideration of Council. 


53 


Board of Administration, April 23, 1971 (BUILDING -8) 

RECOMMENDATION 

8. Marina Space: 
False Creek 

The Director of Planning and Civic Development reports 
as follows: 

"On February 8th, 1971, the Park Board passed the following 
resolution : 

'THAT the City Council be advised the V.I.E.W. property 
will ultimately be needed for an additional civic 
marina in False Creek, but in the meantime, the Board 
requests use of the former Giroday property for a 
marina using floats which could be removed if necessary' 

Discussions are underway between the Supervisor of Property 
and Insurance and various potential marina developers for 
use of the former Giroday leased property on an interim 
basis until such time as the area is ready for permanent 
development. Because of various problems caused by the 
shape of this particular piece of property and because of 
the uncertain length of tenure for the interim use, it is 
felt that the interim marina use could best be handled by 
a private developer. 

It is RECOMMENDED that the Supervisor of Property and 
Insurance be authorized to continue negotiations with private 
developers for the interim marina use of the former Giroday 
leased property and that the Park Board be informed that 
the Supervisor of Property and Insurance and the Director 
of Planning and Civic Development will continue to 
investigate other possible locations for interim use by 
the Park Board which do not have the problems inherent in 
the former Giroday property." 

Your Board RECOMMENDS that the report of the Director 
of Planning and Civic Development be approved. 


FOR ADOPTION SEE PAGE(S) 
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FIRE AND TRAFFIC MATTERS 


INFORMATION 

1. Parking and Traffic Congestion 
- Broadway and Granville Area . 

The City Engineer reports as follows: 

"This report refers to a communication from Mr. M. R. Munro , 
Building Manager, Royal Bank of Canada, concerning the restriction 
to traffic access caused by heavy parking on the narrow side 
streets and parking violations in the lanes in the area of 
Broadway and Granville. 

In discussion with Mr. Munro he indicates that his major 
concern is that the heavy parking generated by this commercial 
district restricts access by emergency vehicles, and that parking 
prohibitions should therefore be installed on one side of the 
local streets intersecting Granville Street and Broadway. He 
points out, however, that such restrictions would displace the 
curb parking over a greater area, thus extending the problem, and 
suggests that additional off-street parking facilities must there- 
fore be provided, especially with any new development in the area. 

On-Street Parking Situation 

The local East/West streets in the area bounded by Fir 
and Hemlock Streets, 6th and 14th Avenues, have pavement widths 
varying from 27 feet to 42 feet. The narrower streets are all 
located South of Broadway, where parking prohibitions have been 
installed on one side in each block, except 11th Avenue between 
Granville and Fir (which has a 36 foot pavement) . 

There are no parking prohibitions in the East/West blocks 
North of Broadway, since these streets are all wide enough to 
permit parking both sides with sufficient room for two vehicles 
to pass, although in some cases the two-way movement is quite 
restricted . 

On-street parking densities in this area approach 100% during 
the daytime. While there is generally little restriction on traffic 
movement during the business day, increase volumes of circulating 
traffic do result in slight delays during the afternoon rush period. 

Neither the Police Department nor the Fire Department are 
aware of any significant difficulties with respect to access for 
emergency equipment. 

In view of the foregoing, it is felt that additional parking 
restrictions are not required in this area. 


Parking Violations in Lanes 

The majority of lanes in this area have paved surfaces 
approximately 16 feet wide (within the 20 foot right-of-way) . A 
considerable amount of truck loading occurs in the lanes, which 
also provide access to many off-street parking spaces. 


/. . . . continued 
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Clause 1, continued 

As a result of Mr. Munro's concern, the Police Department 
has provided special attention to the matter of parking violations 
in the lanes for the past few weeks. They report that the lane 
usage appears orderly, with virtually no problem related to 
violations of parking and loading by-laws, but that they will 
continue to give this area special attention. 

Off-Street Parking Requirements 

The strip development on Granville and on Broadway in this 
area is zoned C-3 Commercial, except for North of Broadway 
which is zone M-1 Industrial. The Zoning and Development By-Law 
requires the provision of specified amounts of off-street parking 
to serve the needs of all new buildings. Mr. Munro feels that 
these provisions are adequate, but he is concerned, however, 
that the older buildings, which were constructed before the 
present parking requirements do not provide for their parking 
needs, and that steps should be taken now to acquire property 
for parking lots and to ensure that new developments meet the 
zoning requirements. 

With respect to the provision of more off-street parking, 
Mr. Munro has been advised of the local improvement procedure 
for 'collective' parking whereby the merchants initiate the matter 
by petition, and it was suggested to him that he pursue this 
matter with the Local Improvement Section of the Engineering 
Department. " 

Your Board submits the matter to Council for INFORMATION. 

(Copies of Mr. Munro's letter are circulated for the information 
of Council.) 


FOR ADOPTION SEE PAGE(S). 
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I. Sinking Fund and Investment Matters - March« 1971 


(a) 


Date 


Mar. 3 

8 
16 
16 
16 
16 


Mar. 1 

9 


The Board considered the following report of the Director of Finance respecting 

(a) Security transactions during the month of March, 1971. 

(b) Summary of Securities held by the General and Capital Accounts as at 
March 31, 1971. 


GENERAL AND CAPITAL ACCOUNT TRANSACTIONS 


Date 


Date 

Mar. 1 

2 


Date 


Mar. 2 


Type of Security 


Maturity 
Date 


Maturity 
Value 


Cost 


Term 
Days 


Yield 
% 


Bank Deposit Receipts Purchased for Redemption in March, 1971 


Bank of Nova Scotia 
Bank of Montreal 
Mercantile Bank of Canada 
Mercantile Bank of Canada 
Bank of Nova Scotia 
Bank of Nova Scotia 


Mar. 

15/71 

$1,802,544.66 

$1 

,800,000 

12 

4,30 

Mar. 

9/71 

400,021.92 


400,000 

1 

2.00 

Mar. 

29/71 

700,934.93 


700,000 

13 

3.75 

Mar. 

30/71 

701,006.85 


700,000 

14 

3.75 

Mar. 

26/71 

700,632.88 


700,000 

10 

3.30 

Mar. 

31/71 

U502.034.25 

1 

.500.000 

15 

3.30 



$5,807,175.49 

$5 

.800,000 




Bank Deposit Receipts Purchased for Redemption in April, 1971 
Mercantile Bank of Canada Apr. 15/71 $ 905,825.34 $ 900,000 

Toronto Dominion Bank Apr. 30/71 503,561.64 500,000 


45 
52 


5.25 
5.00 


$1,409,386.98 $1,400,000 


1- 1 t 1 t.. 1 ■ t. 


DEBT CHARGES EQUALIZATION FUND TRANSACTIONS 


Type of Security 
Debentures Purchased 


Mar. 10 

City 

of 

Van. 

5 kTS' 

16 

City 

of 

Van. 

3 3/4% 

16 

City 

of 

Van. 

3 3/4% 

16 

City 

of 

Van. 

4 3/4% 

16 

City 

of 

Van. 

4%% 

16 

City 

of 

Van. 

5%% 

16 

City 

of 

Van. 

3%% 


Type of Security 
Debentures Purchased 
*• City of Van. 8% 
City of Van. 6% 


Maturity 

Maturity 



Term 

Yield 

Date 

Value 

Price 

Cost Yrs/Mos 

% 

Mar. 1 




1/0 to 


72/74 

$ 3,000 

$95.96 

$ 2,878.75 

3/0 

7.75 

Dec. 1/72 

2,000 

94.07 

1,881.40 

1/8 

7.50 

Dec. 1 




2/8 to 


73/74 

5,000 

89.53 

4,476.60 

3/8 

7.60 

Apr. 15/73 

1,000 

94.60 

946.00 

2/1 

7.60 

Jan. 15/73 

1,000 

94.78 

947.80 

1/10 

7.60 

Nov. 15 




0/8 to 


71/72 

4,000 

97.36 

3,894.40 

1/8 

7.50 

Apr. 15/74 

2,000 

88.90 

1.778.00 

3/1 

7.60 


$18,000 


$16,802.95 



********* 
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SINKING FUND TRANSACTIONS 





Maturity 

Maturity 



Term 

Yield 

Date 

Value 

Price 

Cost Yrs/Mos 

X 

Mar. 1/81 

$279,645.48 

$100.00 

$279,645.48 

10/0 

8.00 

June 15/80 

2.000.00 

87.05 

1,741.00 

9/3 

8.00 


$281,645.48 


$281,386.48 




♦ Diredt issue of local improvement by-law to Sinking Fund 

*★* *************** * * 


CEMETERY PERPETUAL CARE TRANSACTIONS 


Type of Security 
Debenture Purchased 

City of Van. 9U 


Maturity 
Date 


Maturity 
Value 


Price 


Cost 


Term 
Yrs/Mos 


Yield 
% 


Sept. 1/90 $25.000 


$104.64 $26,160.00 19/6 


8.75 
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Clause No. 1 (Cont'd.) 


(b) 


Short Term 


Bank 


Medium Term 


B.C. 


Parity Bond due Sept. 1/75 $ 200,000.00 $ 200.305.59 

RECO^IMENDATION: Recommended by your Board that the report of the Director of Finance 
on Sinking Fund Matters for March, 1971 be confirmed. 


GENERAL AND CAPITAL 
Summary of Securities Held as at March 31. 1971 
Type of Security Par or Maturity Value Cost or Book Value 


Deposit Receipt due 1971 $ 1.409.386.98 $ 1.400.000.00 


Hydro & Power Authority 71 


CONSIDERATION 


2 . Luncheon; Canadian Library Association 

In a communication dated March 30, 1971, the Director of 
the Vancouver Public Library advises that the Canadian Library 
Association will be holding its annual conference in the Hotel 
Vancouver from June 18 - 24, 1971, and requests the City host the 
final luncheon, at an estimated cost of $1,500. Although approxi- 
mately 1,200 delegates from all over Canada will be present, it is 
expected that approximately 3 50 will register for the luncheon. 

Your Board notes that Council has dealt with similar 
requests in the past as follows: 

January 1966 - American Waterworks Association - $300 Approved. 

Conference . 

February 1967 - Public Personnel Association - $2,000 Approved, 

International Conference . 

Your Board submits the foregoing for the CONSIDERATION 
of Council. 

(Copies of the communication from the Director of the 
Vancouver Public Library dated March 30, 1971, are 
circulated for the information of Council.) 


3. Police Department - Motorcycle Drill Team 
Participation - Seattle Seafair Parade 

Under date of April 13, 1971, the Secretary of the Board 
of Police Commissioners advises of the following action of that 
Board at its meeting on April 8, 1971: 

"The Chief Constable advised that the Motorcycle Drill Team 
had been invited to participate in the Seafair Parade to be 
held in Seattle on July 31st. He requested the approval of 
the Board for the team to attend and asked that City Council 
be requested to provide $200 to assist in defraying the 
expenses involved." 


Cont'd. 
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Clause No. 3 (Cont'd.) 


The Board of Police Commissioners resolved: 

"THAT City Council be requested to consider authorizing the 
Police Motorcycle Drill Team to travel to Seattle to parti- 
cipate in the Seafair Parade on July 31st and to provide 
the sum of $200.00 towards the expenses." 

For the information of Members of Council, previous 
requests for this activity have been dealt with as follows: 

June 1^"^^ I Police Motorcycle Drill Team - $200.00 Approved, 

July 1968 Z ■ ^ ^ • ^ J 

, Participation - Seattle Seafair Parade. 

July 1967 \ ^ 

July 19667 

Your Board submits the foregoing for the CONSIDERATION 
of Council . 


INFORMATION AND CONSIDERATION 


Pacific National Exhibition - 1971 
Operating and Capital Budgets 

The following report has been received from the Director 
of Finance : 

"The operating and capital budgets of the P.N.E. for 1971 have 
been received and a detailed copy is on file in the City 
Clerk's Office. 

Summary of the Operating Budgets 
for Years Ending Sept. 30 

1970 1970 1971 

Budget Actual Budget 

Revenues (Exhibit A) $3,961,150 $4,371,505 $4,700,981 

Expenditures (Exhibit B) 3,743,227 4,040,214 4,294,511 

Net Surplus $ 217,923 $ 331,291 $ 406,470 

Under the terms of the agreement between the City and the P.N.E. 
the operating and maintenance budget is submitted to Council for 
INFORMATION. 

Capital Improvements Budget 1971 

The proposed P.N.E. capital budget consists in summary of the 
following items. The detailed explanations as supplied by the 
P.N.E. are circulated as Appendix 1 to this report. 

Electrical 

Additional lighting Miller Drive $ 2,590 

Electrical feeder Gayway 5,000 

Electrical feeder Empire Stadium 15,000 

Electrical feeder East of Modern Living 3,075 

Add. lighting south of Logging Area 1,400 

Add. lighting N.E. of Admin. Building 1,740 
Lighting between Livestock & Sheep - 

Swine Buildings 2 , 350 $ 31,155 

. . . Cont'd. 
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Fire hydrants 6,000 

Emergency lighting B.C. Pavilion 12,900 

Widen Walter Leek Boulevard 16,000 

Dressing rooms Empire Stadium 21,000 

B.C. Pavilion additions 110, 000 

Total $197,055 

Additional expenditures on equipment 85 , 898 

Grand total capital expenditures $282 , 953 


The P.N.E. advises that the funds required for the leasehold 
improvements and equipment expenditures will be provided for out 
of the operations of the P.N.E. 

It can be noted that the P.N.E. has a heavy capital budget this 
year and to cover their capital expenditures they are partially 
anticipating their cash flow from budgetted 1971 profits and 
non-cash transactions such as depreciation, transfers to reserve 
for renewals and replacements, etc. 

The above 1971 capital budget is submitted to Council for 
CONSIDERATION, with the exception of the item for the B.C. 
Pavilion additions ($110,000) which received Council approval 
in March 1971. " 

Your Board submits the 1971 operating budget of the P.N.E. 
for INFORMATION and the 1971 capital budget of the P.N.E. for 
CONSIDERATION. 


CONSIDERATION 


5. Status of Women Action and Co-ordinating 
Council - Theatre Rental 


The Status of Women Action and Co-ordinating Council of B.C. 
has written advising that, as a result of a recent conference on the 
Report of the Royal Commission on the Status of Women, an organization 
is being set up to press the Federal and Provincial Governments for 
action on the Status of Women Report. 

A speakers bureau has been set up by the organization 
which is addressing an average of 500 people per week. It has also 
been arranged to have Grace Maclnnis speak to a meeting of the 
organization on May 29th which it is hoped will be held in the Queen 
Elizabeth Playhouse. The organization states that it has a very 
limited budget and, therefore, is requesting that Council give a 
grant of $135 equal to the rental of the Playhouse. 

Your Board notes that Council has dealt with similar 
requests as follows: 


Cont'd. 
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\pril 1971 


:4arch 1970 


January 1967 - 


The Alcoholism Foundation of B.C. 
Rental of Queen Elizabeth Playhouse 

Crisis Intervention & Suicide 
Prevention Centre - Rental of 
Queen Elizabeth Theatre. 

Vancouver Council of Women 
Grant equal to rental of Queen 
Elizabeth Playhouse for meeting . 


- $180 Approved, 


One Half of 
Rental Approved, 


Grant equal to 
rental, approx. 
$180 Approved. 


Your Board submits the foregoing for the CONSIDERATION of 


Council . 


(Copies of the organization's letter dated March 31, 1971, 
are circulated for the information of Council.) 


Entertainment - Personnel: 
Centennial Ship Visits 


The Commanding Officer of H.M.C.S. Discovery advises, in a 
::ommunication dated April 15, 1971, that this Summer the City of 
i/ancouver will be hosting a large number of naval vessels from the 
Commonwealth and foreign countries in recognition of British 
Columbia's Centennial Year and Vancouver's Sea Festival. Inasmuch 
as an estimated 4,500 sailors will be visiting Vancouver during the 
Bummer period, the entertainment obligation will be a heavy one, 
and the Commanding Officer states H.M.C.S. Discovery will be quite 
incapable of financially underwriting the proposed functions. 
Dates respecting the social events planned, the number attending 
and the cost are set out in the communication, copies of which are 
circulated . 

The Commanding Officer, therefore, requests an entertainment 
jrant of $4,050, an accounting of which will be submitted and any 
jnused funds returned. 

Your Board points out that similar requests from H.M.C.S. 
Discovery for entertainment of personnel on visiting ships have 
oeen dealt with as follows: 

1970 - $ 330 Approved 

1969 - 488 Approved 

1967 - 1,150 Approved 

1966 - 500 Approved 

1965 - 750 Approved 

1963 - 2,500 Approved 

Your Board submits the foregoing for the CONSIDERATION of 
Council, and notes that if Council wishes to approve any grant for 
this purpose, the funds might be charged to the account set up for 
1971 Centennial celebrations. 
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RE COMME NDAT I ON 


7 . H.R. MacMillan Gift - Planetarium 

The Corporation Counsel reports as follows: 

"The money required to construct and equip the H.R. MacMillan 
Planetarium was placed in trust by the donor, to be drawn 
upon as the money was actually expended by the City. 

The full amount of these funds has now been paid over to the 
City, and the Trust Company has requested that the City 
acknowledge receipt of these monies by the execution of a 
formal release. 

I recommend that the Mayor and City Clerk be authorized to 
execute the appropriate release acknowledging the receipt of 
the funds from the Trustee, The Canada Trust Company." 

Your Board RECOMMENDS that the foregoing report of the 
Corporation Counsel be approved. 


****** 
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1. Two NEW Positions - Civic Development Div., 
Department of Planning & Civic Development. 

The Director of Personnel Services reports as follows: 

"At its meeting (In Camera) of January 19, 1971, Council approved 
the re-organization and retitling of what is now the Department 
of Planning and Civic Development. The Council resolution con- 
tained the instruction that 'the Board of Administration report 
in due course on related matters arising out of this action of 
Council, such as classification of positions, additional staff 
and By-law changes'. 

As stated in the report of the Director of Planning of December 
16, 1970, in the organization alternative proposal which was 
chosen by Council, 'the net increase of senior staff at the 
Planner III level and up would be two'. I have now been instructed 
by the Board of Administration to establish a salary and classi- 
fication for the two new positions. 

Both positions are in the Civic Development Division, reporting 
directly to the Assistant Director, Civic Development. Each 
incumbent will be responsible for supervising a complete section 
comprising a limited number of professional and non-professional 
staff. The functions supervised will encompass such areas as 
detailed development planning for City-owned or acquired land, 
implementation of approved development projects by co-ordinating 
the activities of private developers, consultants, builders, 
architects, public agencies and other civic Departments and Boards, 
and the encouragement of private investment interests to partici- 
pate in particular development projects. The requisite qualifica- 
tions of the incumbents will include considerable related experience, 
including a significant period with substantial administrative, 
supervisory or consultative responsibility. 

These duties and responsibilities are at the Planner III level of 
complexity (Pay Grade 33 - $1138-1365 per month) and I recommend 
that the two new positions be so classified, effective when 
adopted. Class Specification No. 211, Planner III, has been 
revised to describe the work more accurately and to amend the 
qualifications desired. 

The estimated recurring annual cost of this proposal, calculated 
at the final step in the pay range at first half 1971 rates and 
including fringe benefits at 10% is $36,036. The Comptroller of 
Accounts advises that the necessary additional funds for 1971, 
estimated at $17,816, are available within the Departmental 
Budget. 

. . . Cont'd. 
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This report has been discussed with the Director of Planning and 
Civic Development and the Business Manager of the Municipal and 
Regional Employees Union, both of whom agree with the recommenda 
tions . " 


SUMMARY 


Incumbent Proposed Classification Effective Date 

2 NEW Positions Planner III When adopted 

Pay Grade 33 
($1138 - 1365) 
(First Half 1971 rates) 


Your Board 


RECOMMENDS (a) that the above recommendation of the Director of 
Personnel Services be adopted, 

(b) that Class Specification No. 211, Planner III, be 
approved as revised by the Director of Personnel 
Services . 


(Copies of Class Specification No. 211 are circulated for 
the information of Council.) 

2 . Conference Roster - City Archivist 

Canadian Historical Association Conference - 1971 


The City Clerk reports as follows: 


"The newly appointed City Archivist has asked me whether he 
might be authorized to attend the Annual Conference of the 
Canadian Historical Association, to be held at St. Johns, 
Newfoundland, on May 31 - June 3, 1971. This Conference is 
attended by Archivists generally, and there has been devoted 
a section to a symposium on archival training under the 
direction of the Assistant Dominion Archivist. I feel that 
it would be to our advantage to have Mr. Watt attend this 
Conference and would, therefore, request that he be so 
authorized . 

The Archives was formerly a Department of the City and it is 
now a Division of the Office of the City Clerk. I think 
there is value in making it possible for the Archivist to 
meet with his colleagues from time to time to keep himself 
acquainted with the latest in archival matters and I, there- 
fore, ask that Council consider placing Mr. Watt's name on 
the Conference Roster for the City Clerk's Office. 

In my last conversation with Dr. Smith, the Acting Dominion 
Archivist, it was made clear that our Archivist would be 
welcome to come to the National Archives and consult with 
various staff members there in order to get assistance in 
such things as planning of the building and furnishings, 
overall planning and systems and procedures, with particular 
reference to governmental documents. Dr. Smith suggested 
that Mr. Watt should not come immediately on his appointment 
but should wait until he has been confronted with problems in 
the solving of which he requires assistance. There are a 
number of areas where Mr. Watt can get practical assistance, 
and this will be more apparent by the end of May. " 

. . . Cont'd 


46 


Board of Administration, April 23, 1971 ... (SUPPLEMENTARY PERSONNEL - 3) 
Clause No. 2 (Cont'd.) 


In view of the foregoing report by the City Clerk and 
recognizing that the Archives was formerly a Department and does 
now have a professional man at its head, your Board 

RECOMMENDS (a) That the City Archivist be authorized to attend the 

Annual Conference of the Canadian Historical Associa- 
tion, to be held at St. Johns, Newfoundland, May 31 - 
June 3, 1971, at an estimated cost of $655. 

(b) That the City Archivist be authorized to spend up to 
5 days at the Dominion Archives in Ottawa on his 
return from the Newfoundland Conference . (Mr . Watt 
advises that his accommodation can be looked after 
privately while in Ottawa.) 

(c) That the Roster of Conference be amended to include 
the City Archivist, as a professional head of a 
Division of the City Clerk's Office, for a National 
or Regional Conference . 


3 . Retirement of Chief Probation Officer 

The Department Head of the Provincial Court of B.C. (Family 
Division), Mr. G.C. Stevens, Chief Probation Officer, is retiring on 
June 3, 1971. Considering vacation credits, his last day of work 
will be April 28, 1971. 

The Chief Probation Officer is also the Court Clerk, 
Provincial Court of B.C. (Family Division) and the Superintendent 
of the Juvenile Detention Home. 

The Regional District has under consideration the possibility 
of undertaking responsibility for Juvenile Detention Homes and the 
accountability of the Court Clerk is under review since the introduc- 
tion of the new Provincial Court Act. In view of the possible changes 
in responsibility and functions presently assigned to this position. 

Your Board RECOMMENDS that Mr. John M. Gillis, Assistant 
Chief Probation Officer, continue as Acting Chief Probation Officer 
until your Board is able to report further on the changes in duties 
under consideration for this position. 


FOR ADOPTION SEE PAGE(S) SO^^ 
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RECOMMENDATIONS 


1 . Tender for Lease - 

Main Street, between Terminal & Industrial 

The Supervisor of Property & Insurance reports as follows: 

"Lots 1^-12, Block 3, D.L. 200A, and Block A-2, D.L. 2037 
& D.L. 200A, undeveloped City-owned land, zoned M-1 
Light Industrial, situated E/S 1 600 Block Main, was advertised 
for lease and tenders were opened by the board of Admin- 
istration on March 22nd, 1971* The lease term to terminate 
on December 31st 1988, subject to 5-year rental reviews 
from commencement date. 

The following bids were received: 

(1 ) Lindal Cedar Homes. 

The s\m of $7, 200.00 per annum (this sum to 
include land taxes only). 

(2) A. J. Evans and K. H. Gillespie. 

An annual rental of $6,000.00 per annum plus taxes 
and the right to sub-let all or portions of the 
land or portions of the buildings erected. 

Taxes for 1970 were $3,i|00.00. 

The bid submitted by A. J. Evans and K. H. Gillespie in 
the amount of $6,000.00 per annum plus taxes provides a 
fair market rental value on the land, and will gross the 
City approximately $9,i|00.00 per annum. 

RECOMMENDED that the bid submitted by Messrs. Evans and 
Gillespie in the amount of $6,000.00 per annum plus taxes 
be accepted and a lease be drawn for a period June 1st, 
1971 to December 31st, 1988, subject to the conditions as 
contained in the tender call and subject to the approval of 
the City Engineer and Corporation Counsel." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor 
of Property and Insurance be adopted. 

2. False Creek - Lease of City-owned Lands 
South Portion of Lot 1^6 & E. 75' of Lot ij.7 
D.L. 20i|6 - Vancouver Salt Company Ltd. 

AND 

Lots 1|J+, i|5. North Portion of i|6 & E. 75' 
of Lot 47> Lot 1^7 Ex. E. 75', 4-8 & h.9 All in 

D. L. 2037 and Portion of Lot 'A' D.L. 206ij. - 

E. L. Sauder Lumber Co. Ltd. 

Situate: North Side of 1st Avenue between 
Ontario & Manitoba Streets 


The Supervisor of Property and Insurance and Corporation Counsel 
reports as follows: 


cont 'd 
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"Reference is made to the Board of Administration report to 
Council concerning the above leases, dated January 29, 1 971 » 
received by Council on February 2, 1971, at which time Council 
approved the Board's suggestion that the Supervisor of 
Property and Insurance renegotiate a common commencement date 
for these leases for report back. 

Pinal agreement to a very complex draft form of lease has 

now been effected and the Corporation Counsel has advised 

that all matters except the commencement date have been approved 

by all parties. 

Negotiations with these two lessees for a common commencement 
date in accordance with Council's instructions of January 29, 
1971, have resulted in the following proposals: 

Mr. John Southcott on behalf of E. L. Sauder Lumber Co. 
Ltd. advised .that his firm recognizes that a lease 
documaa t would normally have taken approximately two 
to three months to prepare and execute, and in this 
regard, has agreed to a February 1, 1971 commencement 
date . 

By letter dated March 30, 1971, Mr. R. T. DuMoulin, 
Solicitor for Vancouver Salt Co. Ltd., confirms that 
his client agrees to any date providing such date 
coincides with that of E.L. Sauder Lumber Co. Ltd. 

The Supervisor of Property & Insurance and the Corporation 
Counsel recommend that the date of February 1, 1971 be 
approved as the commencement date for these leases." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of 
Property and Insurance and Corporation Counsel be adopted. 

Sale of Land; Champlain Heights - Residential 


RECOMMENDED that the following applications to purchase 
received by the Supervisor of Property & Insurance be approved 
under the terms and conditions set down by City Council. These lots 
are marketed on the basis of fixed price in accordance with Council's 
instructions regarding the sale of single family residential lots 
in Champlain Heights. 

Re: Lot 51, D.L. 339, Plan 13659 

S/S 5Qth between Tyne and Toderick 


NAME 

Rend a 
Develop- 
ments 
Limited 


LOT 


51 


AFPROX. SIZE 
52.5 X 121 .08 

WOl 115.17 


SALES PRICE 


$11^,000.00 


TERMS 

City 
Terms 
@ 9^ 


CONDITIONS 


Nil 


Re: Lot 2k, Block 1 & 8, D.L. 

S/S I|.8th Avenue between Tyne and Boundary 


Gustav 
Heinrich 
Steinmann 
& 

Lucie 
Steinmann 


2k 


157-1^1 X 1^8.32 
157.1+0 


$13,600.00 


City Sewer 
Terms Easement 
@ 9% required 

over W 1|. 8 ' 


FOR ADOPTION SEE ?kQ£{S) . Si;.L 


REPORT TO COUNCIL 
STANDING COMMITTEE ON FINANCE 
APRIL 22, 1971 

The Standing Committee of Council on Finance met on Thursday, 
^pril 22, 1971, in the No. 1 Committee Room, Third Floor, City Hall, 
c t 9:30 a.m. 

PRESENT ; Alderman Adams (Chairman) 

Aldermen Bird, Broome, Calder, Hardwick, Linnell, 
Phillips, Rankin, Sweeney and Wilson. 

ABSENT: His Worship the Mayor 

CLERK TO 

THE COMMITTEE : R. Henry 

The Minutes of the meeting held April 8, 1971, were adopted. 

The following recommendations of the Committee are submitted 
::or the action of Council: 

KECgyiMENDATIONS 


:. . 1971 Revenue Budget Estimates 

A. PARK BOARD 

On February 2, 1971, City Council instructed the Board of 
Administration and the Director of Finance to review the 1971 
Revenue Budget Estimates of Civic Departments and Boards and to 
submit a first revised report on the Budget to the Finance 
Committee. Pursuant thereto, the Coiranittee considered a report 
of the Board of Administration dated April 13, 1971, on the subject. 

The Committee received a delegation from the Park Board, 
comprising Commissioners Malkin and Boyce and the Superintendent 
of Parks, appealing certain items which had been deleted during 
budget review. The additional items were listed in the Board of 
Administration report of April 13th, totalling $15,000 in New 
and Non-recurring Items and Supplementary Items totalling $109,912. 

The Committee's attention was also drawn to a report of the 
Board of Administration dated February 19, 1971, concerning the 
Re-organization of the Supervised Recreation Division and, in 
particular, a request from the Park Board to approve one new 
position of Assistant Director of Supervised Recreation. 

During the presentation by the Park Board, a Mr. Wilson, 
representing 16 Community Centre Associations, spoke in support 
of increased expenditures with regard to Summer programs in 
Recreation Centres. 

After due consideration, the Committee took action as follows: 


Cent ' d . 
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RECOMMENDED (a) THAT an amount of $207,500 for New and Non- 
recurring Items be approved. 

(b) THAT no action be taken with respect to the 
additional $50,000 for New and Non-recurring 
Items being appealed by the Park Board. 

(c) THAT the following items, as recommended by the 
Board of Administration, be approved: 

Protective fencing at Sunrise Park $ 1,200 

Improvements to offices 4,550 

Tree pruning and maintenance and 

brush control 17,000 

Community centres - alterations and 
improvements to building and 
lighting 23,000 

Supervision of two playgrounds - 

newly developed in 1971 6,520 

Continuation of street tree planting 
program (1971 Supplementary 

Capital Project) 25, 000 

Total Recommended $77,270 


(d) THAT an amount of $28,500 be approved with 
respect to Summer programs in Recreation Centres. 

(e) THAT an amount of $17,000 be approved to cover: 

(i) Supervised Recreation (funds required to 

replace Provincial Government Recreation 
Grant) . 

(ii) Maintenance of small community halls. 

(iii) Juvenile Delinquency Prevention (Youth 

leadership at 14 Centres and projects 
for extending the operation to Saturday 
evenings and Sundays) . 

(f) THAT the subject matter contained in the Board of 
Administration report dated February 19, 1971, con- 
cerning Re-organization of the Supervised Recreation 
Division, be referred back to the Board of 
Administration for further report. 


B . POLICE DEPARTMENT 

The Committee received a delegation from the Board of Police 
Commissioners, comprising Commissioners Brown and Dawson and the 
Chief Constable, appealing certain items which were not approved 
during budget review. They also spoke in support of the Police 
vehicle replacement policy, all items being included in the Board 
of Administration report of April 13, 1971. Mr. Curtis, Assistant 
City Engineer, answered questions with respect to replacement of 
Police cars. 

. . . Cont ' d . 


55± 


standing Committee on Finance, April 22, 1971 3 

Clause No. 1 (Cont'd.) 

The Committee took action as follows: 

RECOMMENDED (a) THAT an additional $1,800 be approved with respect 

to special training courses. 

(b) THAT 20 Constables, including fringe benefits, 
uniforms and equipment, at a cost of $57,300, 
be added to the Force, effective September 1, 1971. 


FURTHER THAT 2 additional automobiles at a cost 
of $8,800 and one portable radio at a cost of 
$1,050 be approved for this additional manpower. 

(c) THAT, with respect to the replacement of Police 
cars, the City revert to a three-year long term 
policy and that only 7 Police cars be purchased 
in 1971. 


MAYOR'S FUND 

RECOMMENDED THAT the Mayor's Fund be increased by $1,000, to a 
total of $7,000. 


D. PROJECTION EQUIPMENT - 

CENTENNIAL MUSEUM AUDITORIUM 

The City Council on January 25, 1971, when considering a 
Board of Administration report on the above matter, referred the 
matter of the purchase of 2 projectors from the Vancouver Museums 
and Planetarium Association to the Finance Committee for considera- 
tion during budget review. The Committee was advised that the 
Acting Director of Museums is submitting a report on the subject 
and the Board of Administration will be reporting at a later 
date . 

RECOMMENDED THAT this item be referred to the Board of Administra- 
tion for report. 


In considering the 1971 Revenue Budget Estimates, there were 
circulated for the information of the Committee Members letters from 
the B.C. Cycling Association re China Creek Cycle Racing Track, the 
South Cambie Community Centre Association re staffing of Community 
Centres and the Kerrisdale Community Centre Society re Park Board 
Supplementary Budget. 


2 . 1971 Supplementary Capital Program 

The Committee considered the 1971 Supplementary Capital 
Program and, in this regard, the Board of Administration submitted a 
report dated April 14, 1971, giving the details of the projects and 
the estimated amounts. The report also detailed the sources of the 
funds required. 

RECOMMENDED THAT the allocation of funds, totalling $3,953,510, for 
the projects listed below be approved: 

. . . Cont ' d . 
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A. Projects approved by Council and continuations of supplementary 
capital programs approved by Council in previous years. 

(a) Provincial Courts (Vancouver) Complex $1,453,500 

On January 26, 1971, Council approved a report 
on the Complex which noted that $1,313,500 (or 
$1,453,500 if underground parking is provided) 
of supplementary capital funds would be required 
to provide the necessary additional financing 
for the 14 court room complex. 

(b) Property Purchase Settlements 1,230,000 

It is estimated by the Director of Finance and 
the Corporation Counsel that an additional 
$1,230,000 will be required to provide for out- 
standing property and loss of business settle- 
ments . 

(c) Alterations to City Hall 550,000 

The second stage alterations will be carried out 
this year. The general contract and other costs 
for this stage are estimated at about $550,000. 
The City Building Inspector will be reporting to 
Council on this project. 

(d) Vancouver Fireboat No. 2 107,000 

This is the balance of funds required to complete 
the renovations to the fireboat approved by 
Council on November 26, 1970. 

(e) Firefighters Quarters at New Moorage Site 75,000 

The report on the Fireboat, approved by Council 
November 26, 1970, noted that new quarters and 
moorage facilities would be required on termina- 
tion of our present moorage agreement on May 12, 
1971. The cost of these facilities are estimated 
by the City Building Inspector at $75,000. 

(f) Centennial Project 17,775 

In 1970 the City set aside $246,225 for the 
Centennial Project based on 60<: per capita on 
a population of 410,3 75. On February 9, 1971, 
Council approved the provision of additional 
funds to bring the City's contribution up to 
60* per capita on a population of 440,000. 


$3,433,275 


B. Projects not yet approved by Council. 

(a) Bicycle Registration Building $ 86,000 

The City Building Inspector will 
be submitting a report to Council 
on this project. 


Cont 'd. 
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(b) Centennial Museum - Improvements 50,000 
to Workshops 

A report on this item was submitted 

to Council on March 16, 1971, and 

was referred to the Finance Committee. 

(c) Queen Elizabeth Theatre - Stage 70,000 
Lighting 

The Auditorium Board requests the 
replacement of their stage lighting 
system at a total cost of $200,000, 
the work to be carried out over 
three years. First year cost is 
$70,000. 

The City Electrician has examined 
the lighting systems and reports 
as follows: 

"Because of design limitations the 
existing control and supply equipment 
is no longer reliable, and minor mal- 
functions occur during nearly every 
show. Intensive maintenance provides 
only very temporary correction and 
the system normally has 10% of the 
circuits in inoperative condition 
and many of the remaining circuits 
are operating in a very marginal 
manner . 

The completely non-uniform response 
time and lack of linearity are a 
major limiting factor in the accept- 
able presentation of professional 
shows of the standard expected in a 
theatre of this class. 

In my opinion it is only a matter of 
time before a major breakdown occurs 
during a show, with consequent 
adverse publicity and inconvenience 
to the producer and patrons." 

(d) Provision for Health - Welfare 177,235 
Building - Downtown 

The balance of funds available have 
been allocated to this project. 
The Director of Planning and Civic 
Development will be reporting to 
Council on accommodation in the 
Downtown area for the Health and 
Welfare departments. It is noted 
that the cost of renovating the old 
City Museum Building for this pur- 
pose is estimated at $576,000. 

383,235 


Cont'd. 
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C. Items transferred from the 1971 Revenue Budget. 

(a) Replacement of fire apparatus - 122,000 
previously approved by Council - 

2 pumpers 

(b) Continuation of the streets tree 25,000 
planting program 


14 7,000 


Total Cost of 1971 Supplementary Capital Program $3,963,510 


3 . 1971 Mill Rate 

Your Committee, having reviewed the 1971 Revenue Budget 
Estimates and the 1971 Supplementary Capital Budget as detailed in 
the Board of Administration reports of April 13, 1971 and April 14, 
1971, 

RECOMMENDS that a tax rate of 15.8 mills be adopted for 1971, based 
on the adjustments made by the Finance Committee and the Board of 
Administration during review. 

FURTHER THAT the formal resolution and by-laws in this regard be 
submitted to the next meeting of Council for approval. 


****** 


FOR ADOPTION SES PAGE(5}-...^-^^ 


55o 

CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 


A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, May 4, 1971, in the Council Chamber at 
approximately 9:30 A.M. 

PRESENT : His Worship the Mayor* 

Aldermen Adams, Bird, Broome, 

Hardwick (approximately 10:25 A.M.) 
Linnell, Phillips, Rankin, Sweeney 
and Wilson 

ABSENT: Alderman Calder 

CLERK TO THE COUNCIL : R. Thompson 

PRAYER The proceedings in the Council Chamber were opened 
with prayer. 

ACKNOWLEDGMENT His Worship the Mayor acknowledged the presence 

in the Council Chamber of students from Quilchena 
School under the direction of Mrs. Thomson. 

'IN CAMERA' MEETING 

The Council agreed to an 'In Camera' meeting later this 

day. 


ADOPTION OF MINUTES 

MOVED by Aid. Broome, 
SECONDED by Aid. Sweeney, 

THAT the Minutes of the Regular Council meeting (including 
'In Camera'), dated April 27, 1971, be adopted. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Bird, 
SECONDED by Aid. Wilson, 

THAT this Council resolve itself into Committee of the Whole, 
His Worship the Mayor in the Chair. 

- CARRIED 

REPORT REFERENCE 

Riddell, Stead and Company Financial Statements for 1970: 

(Mr. Gardiner) Auditors' Report 

(For Council action see page 3) 


REPORT REFERENCE AND BOARD OF ADMINISTRATION REPORTS 

A . Replacement of #1 Firehall 

The Board of Administration, under date of April 14, 1971, 
reported as follows: 

"Your Board has received the attached report from the Fire Chief. 

1. In summary, he states: 

(a) llie Federal Government has announced its intention to 

develop the block boimded by Georfjlci, Hamilton, Robson and 
Homer Streets with an office complex for Federal af^^encies. 
Vacant possession of No. 1 Fireliall may be required by earl 

1975. 

cont 'd . . . 
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REPORT REFERENCE AND BOARD OF ADMINISTRATION REPORTS (cont'd) 
Replacement of #1 Fireball (cont'd ) 

(b) In Part One of his report, the facilities provided at 
No. 1 Firehall and the minimum replacement requirements. 

(c) In Part Two of his report, alternate concepts for consideration 
for replacement of No. 1 and No. 2 Flrehalls. Concept 'A* 
considers Tliree new flrehalls and Concept 'B» Two new flrehalls. 
Capital cost estimates fall within the hlg-h and low range 
estimates for replacing- No. 1 Firehall only In a location near 
its present site. Details of these concepts are g-lven in 
Section 7 and 8, and cost estimates are given in Sections 9 

and 10, as follows: 

Replacement of No. 1 Firehall 

near present location - Low Estimate $1,185,000 

Concept 'A' Estimate $1,380,000 

Concept 'B' Estimate $1,280,000 

Replacement of No. 1 Firehall - High Estimate $1,725,000 

2. Your Board is of the opinion that Concept 'A' has merit as: 

(a) the capital cost estimates indicate that the three new 
flrehalls can be provided at a cost which is $195,000 more 
than the low estimated replacement cost of No. 1 Firehall 
near its present location, and $3^5,000 less than the hiph 
estimated replacement cost; 

(b) there aa^o definite operational advantages. It js noted 
that no fupi.hor apparatus or mciiipower is required and that 
total aiiTuial expenses will not increase significantly. 

3. Your 13oaT(l conc\u^s wit>i the Fire Chief that consideration should 
be riven to implomentatlon of Concept 'A' contained in Part Two 
of bin report, and therefore submit his recommendations for 
CONSiDKHATION. These aae: 

(a) 'Hie Fire Chief in consultation with other Civic officials 
review specific sites and report back with necessary 

r e comnien da 1 1 on s ; 

(b) TJio necessary funds be allocated in accordance with the 
report of tlio Director of Finance. 

No l.c; : I'ircliall Jocation:: for Concept 'A' and Concept '13' are 
.>^nt)wn oji maps a i. 1 . ichcMl i,o tlie Fire (Chief's report. " 

(CoDv of the report of the Fire Chief which includes report of the 
Director of Finance, is on file in the City Clerk's Office) 

In respect of this report a detailed explanation was given 
by the Fire Chief, assisted by the Supervisor of Property and 
Insurance . 

MOVED by Aid. Bird, 

THAT Concept 'A ' referred to in the Board of Administration 
report be approved and 

(a) the Fire Chief in consultation with other Civic officials 
review specific sites and report back with necessary 
recommendations ; 

(b) the necessary funds be allocated in accordance with the 
report of the Director of Finance, 


- CARRIED 
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UNFINISHED BUSINESS 

1, Rezoning Application: 

S/W corner 48th Avenue and Oak Street 

Further consideration was given to the Board of Administration 
report (Building and Planning matters), dated April 2, 1971 in 
regard to rezoning application for property at the S/W corner of 
48th Avenue and Oak Street from an RS-1 One-family Dwelling District 
to CD-I Comprehensive Development District. 

After due consideration it was, 

MOVED by Aid, Broome, 

THAT, pursuant to recommendation of the Town Planning 
Commission and the Technical Planning Board, this rezoning 
application be refused, 

- CARRIED 

2, Condition of Yard and Barking Dogs: 
5C7 West 19th Avenue 


It was agreed to defer consideration of this matter pending 
the hearing of a delegation later this day. 


COMMUNICATIONS OR PETITIONS 

1, Financial Statements for 1970: 
Auditors' Report 


MOVED by Aid, Broome, 

THAT the Financial Statements for 1970, forwarded by Riddell, 
Stead and Company by letter dated April 28, 1971, be received, 

- CARRIED 

2 , Anti-litter Week 

A communication was received from the Minister of Travel 
Industry - Recreation and Conservation, addressed to His Worship 
the Mayor, advising of Anti-litter Week, May 9th to 15th inclusive, 
soliciting assistance in this campaign against litter, 

MOVED by Aid , Bird , 

THAT the City cooperate in every way possible in this 
campaign , 

- CARRIED 

3, Council Representation: 
Park Board Meetings 

A communication was noted from the Park Board, under date of 
April 28, 1971, requesting the City Council appoint a Council 
member to attend meetings of the Park Board as at one time was the 
policy , 

MOVED by Aid, Broome, 

THAT each incumbent of the office of Deputy Mayor be the 
representative of Council to Park Board meetings. 

- CARRIED 
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DELEGATIONS AND UNFINISHED BUSINESS (cont'd ) 

2. Condition of Yard and Barking Dogs: 
587 West 19th Avenue 


The Council considered a Board of Administration report of 
April 2, 1971, as a result of a petition received from citizens 
living in the neighbourhood of 587 West 19th Avenue, in the 
matter of nuisance as a result of the condition of property at 
this address and the keeping of dogs on the property. A report 
is noted from the Medical Health Officer advising of the situation 
and of inspections made. It is stated the Senior Assistant City Pro- 
secutor advises the complainants may, if they wish, consult with the 
Prosecutor preparatory to laying a charge under Vancouver By-law 
No. 2531, being the by-law for the Abatement and Control of 
Noise . 

Mrs. K. Station appeared and advised the petitioners are 
not satisfied with the present conditions still prevailing. 


MOVED by Aid. Wilson, 

THAT the information on this matter be received and the com- 
plainants be advised to take the matter up with the City Prosecutor 
for advice in regard to the laying of a charge under the City 
By-law for the Abatement and Control of Noise. 

- CARRIED 

BOARD OF ADMINISTRATION AND OTHER REPORTS 

B. General Report, April 30, 1971 

Works and Utility Matters 

MOVED by Aid. Hardwick, 

THAT the report of the Board of Administration (Works and 
Utility matters), dated April 30, 1971, be adopted. 

- CARRIED 

Building and Planning Matters 

Gas town/Chinatown Beautification 
and Historic Preservation 


In considering this clause, Alderman Sweeney submitted, for 
Council's information, a copy of a letter dated April 28, 1971, 
from Mr. R. Basford, M,P., regarding a Federal contribution for 
the restoration and preservation of the Gastown/Chinatown areas 
of Vancouver. 

MOVED by Aid. Sweeney, 

THAT the report of the Board of Administration (Building and 
Planning matters), dated April 30, 1971, be adopted and copies 
of the proposed brief to the Federal Minister of Housing also be sub- 
mitted to M.L.A.'s representing the particular area, i.e. 
Mr. Herb Capozzi and Mr. Evan Wolfe. 

- CARRIED 


RECOGNITION: Mr. R. M. Martin 

Retiring City Engineer 


The Council recognized the forthcoming retirement of 
Mr. R.M. Martin, City Engineer, and in this regard the following 
resolution was submitted: 

cont 'd , . , , 
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Reconigi tion : 

Mr. R.M. Martin (cont'd ) 

MOVED by Aid. Wilson. 

THAT WHEREAS on the first day of June, 1971, Randolph McLaughlin 
Martin, P. Eng., F.A.S.E. will retire from the service of the City 
of Vancouver as City Engineer; 

AND WHEREAS Randolph McLaughlin Martin joined the service of 
the City of Vancouver on the 4th day of February, 1921; 

AND WHEREAS on the first day of June, 1971, Randolph McLaughlin 
Martin will have served the City of Vancouver in positions in the 
Engineering Department for a total of forty-two years; 

THEREFORE BE IT RESOLVED THAT the Council of the City of 
Vancouver be and is hereby recorded as expressing its gratitude 
and appreciation to Randolph McLaughlin Martin, P. Eng., F.A.S.E. 
for his forty-two years of faithful execution of his duties; 

AND FURTHER BE IT RESOLVED THAT the Council of the City of 
Vancouver be and is hereby recorded as extending its best wishes 
for a long and happy retirement. 

- CARRIED UNANIMOUSLY 

His Worship the Mayor, after giving a copy of this resolution 
to Mr. Martin also presented him with a memento of remembrance. 
Mr. Martin acknowledged the Council's appreciation. 

His Worship also recognized Mrs. Martin and presented her 
with a corsage. 


At this point there was a short recess and an 'In Camera' 
meeting . 


BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

General Report (cont'd ) 

Licenses and Claims Matters 

Closing Hours for Bowling Alleys 

In considering this clause of the report of the Board of 
Administration (Licenses and Claims matters), dated April 30, 1971, 
it was noted Mr. W. A. Street was requesting the opportunity to 
appear as a delegation. 

MOVED by Aid. Phillips, 

THAT the closing hours for bowling alleys with regard to 
juveniles only, be extended to 1:00 A.M. and the closing hours for 
bowling alleys for adults only, be extended to 4:00 A.M.; it being 
understood that if Mr. Street still wishes to appear before the 
Council on this matter, he will be given the oppoj'tunity to do so. 

- CARRIED 

Finance Matters 

Grant Request: Summer 71 Drama Festival 

The Board of Administration submitted for consideration a 
request for a grant to assist in the production of the 1971 
Summer Drama Festival. 

After due consideratior^ action was not taken to approve this 
request . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

C. Personnel Matters, 
Supplementary, April 30 

Sun Life Insurance Company of Canada: 
Group Policy No. 8645-G and GD-Amendment #5 

MOVED by Aid. Phillips, 

THAT the report of the Board of Administration (Personnel 
matters. Supplementary), dated April 30, 1971, be adopted. 

- CARRIED 

D . Property Matters, April 30 

Champlain Heights - Site #18: 

Request of United Cooperative Housing 

Society for a Reduction in Lease Rate (Clause 8 ) 

It was agreed to defer consideration of this clause pending 
the hearing of a delegation as requested. 

Balance of Property Matters 

MOVED by Aid. Sweeney, 

THAT Clause 1 to 7 inclusive of the report of the Board of 
Administration (Property matters), dated April 30, 1971, be 
adopted . 

- CARRIED 

E . Block 52 Parking Garage 

The Board of Administration, under date of May 3, 1971 
submitted the following report: 


"Your Board submits the following report of the City Engineer, 

On Jvly 10th, 1970, the Board of Administration submitted a report 
to Co\incil recommending "that the Corporation Covmsel and City Engineer be 
instructed to negotiate a contract with the Downtown Parking Corporation for 
the operation of the Block 52 Garage," On July 14.th, 1970, Council adopted 
that report "on the understanding that the lease shall not be for more than 
two yeai's." 

The Corporation Counsel and the City Engineer are presently 
negotiating a management contract with the Downtown Parking Corporation and 
a report on this matter will be submitted as soon as possible. Pacific Centre 
Limited has informed the City that the Block 52 Garage will be completed and 
ready for occupancy by mid-July 1971, In order for the Downtown Parking 
Corporation to commence operation of the garage by that date, the garage 
operating equipmont (automatic gates, ticket spitters, differential co\mters, 
cRsJiiers booths, signing, etc) must be purchased and installed as soon as 
fx)asible. 

The Downtown Parking Corporation's estimate of the installed cost 
of the requlrod. garage oporal.ing oqulpmont is 4^120,000, The Downtown Parking 
Cbrporation has atp'ood to order this equ.lpmont rnd have i.t installed provided 
(J.l costs are borne by the City. Tho City Knglnoering Doparlmont has ro\d.ewed 
tills eqtd.pmant roquiroraont and cost estimate and is satisfied that it is 
ruasonablc. 

The Corporation Counsel reports that a legal survey and plan of the 
Block 52 GarQp:e is required for the purpose of the Block 52 lease between 
Pi'clflc Conbro Ljjalted and the City, Tho estimated cost of this survey is 
^^3,000, 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont 'd) 


Block 52 Parking Garage (cont'd) 

It ig therefore recommsndedj 

(1) That #128,000 be allocated from the Parking Meter Reserve 
Fund for the piirpose of pirrchaslng and installing the Block 
52 Garage operating equipment, 

(2) That f3,000 be allocated from the Parking Meter Reserve Fund 
for the purpose of a legal survey and preparation of plans for 
the Block 52 Garage, 

Your Board recommends that the foregoing report of the City 
Engineer be adopted, " 

MOVED by Aid. Adams, 

THAT the recommendations in the foregoing report of the Board 
of Administration be approved. 

- CARRIED 

F. Centennial Museum Gift Shop: 
Surplus Funds 


The Board of Administration, under date of May 3, 1971, 
submitted the following report: 

" On June 1, 1968 the City entered into an agreement with 
the Vancouver Musemn Association covering the operation of the Centennial 
Mus eum Gift Shop which provided for the transfer of surplus earnings to the Museum 
Trust Fund on termination of the agreement. 

The original agreement, which was to have expired September 
1, 1969» was extended on a month to month basis until the new agreement 
was signed on April 23, 1970 at which time the surplus gift shop 
earnings amounted to $9,224,01, 

The Vancouver Museum Association has written to the Greater 
Vancouver Civic Museum and Planetarium Board requesting that the $9,224,01 
of surplus gift shop earnings be retained by the Association, The 
Board has agreed with this request. 

It is noted for Council information that, under the terms 
of the now agreement 

(a) the Vancouver Museum Association is permitted to retain 
any future surplus gift shop earnings, and 

(b) these funds are to be expended on the acquisition, restoration 
or improvoraent of such articles, specimens, displays or 
collectnons or for any other purpose as may be in the interest 
of the Vancouver Museiuns and Planetarium as determined by 

the Association and approved by the Greater Vancouver Civic 
Museum and Planetarium Board, 

Your Board rocomrnends that the Vnncouver Museum Association 
be permitted to retain the $9,224,01 of surplus gift shop earnings and 
that these funds be expended in the same manner as provided in the 
new agreement . " 

MOVED by Aid. Bird, 

THAT the foregoing recommendation of the Board of Adminis- 
tration be approved. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

G. Attendance at C.F.M.M. Conference: 

Director of Social Planning/Community Development 

The Board of Administration reported under date of May 3, 
1971, as requested by the Council, in respect of the request of 
the Canadian Federation of Mayors and Municipalities that the 
Director of Social Planning/Community Development be authorized 
to attend the forthcoming Conference of the C.F.M.M. to be held 
in Saskatoon, June 14 to 17, 1971. 

MOVED by Aid. Wilson, 

THAT the Director of Social Planning/Community Development 
be authorized to attend this Conference, on the understanding 
that the Director of Social Planning/Community Development will 
report back to the Council, through the Board of Administration, 
before accepting any 'office'. 

- CARRIED 


The Council (in Committee) recessed at approximately 12:00 
noon to reconvene at 2:00 P.M. 

The Council (in Committee) reconvened at approximately 
2:00 P.M., His Worship the Mayor in the Chair and the following 
members of the Council present: 

PRESENT: His Worship the Mayor 

Aldermen Bird, Broome, Hardwick, Linnell, 
Phillips, Rankin, Sweeney and 
Wilson 

ABSENT: Alderman Adams 
Alderman Calder 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

H. Champlain Heights 

Advertising of Site #10 

At the meeting on April 27th the Council considered the 
following bases of advertising Site #10 in Champlain Heights 
and took action as noted : 

(a) Advertise Site #10 for Limited Dividend Housing at a 
fixed price of approximately $350,000 and competitive 
design, 

(b) Advertise Site #10 on the same basis as Site #9, i.e. 
on the basis of minimum price and competitive design. 

"Moved , 

THAT advertising of site #10 be in accordance 
with preference (a) above and in accordance with 
pref erence (b) . 

- Carried" 

Alderman Bird referred to a communication from the Assistant 
Director, Civic Development, under date of May 3, 1971, following 
discussions held with the Central Mortgage and Housing Corporation 
as a result of the Council's resolution. After putting forward 
various matters for consideration resulting from the Council's 
decision of April 27th, the Assistant Director suggests: 


cont 'd . . . . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont 'd) 

Champlain Heights 
Advertising of Site #10 (cont'd ) 

'If Council is not prepared to opt solely for the 
Section 16 financing, I believe it would be better to 
drop that proposal and to stick with the conventional 
financing. Otherwise I believe we stand some risk of 
protracted negotiations with CMHC and no mortgage 
and/or a fair amount of static from both developers and 
architects . ' 

MOVED by Aid. Bird, 

THAT the part of the resolution of Council of April 27th 
referring to preference (b) in regard to this matter, be 
rescinded . 

- CARRIED BY THE 
REQUIRED MAJORITY 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Phillips, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid. Phillips, 
SECONDED by Aid. Sweeney, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

BY-LAWS 

1. BY-LAW TO AMEND BY-LAW No. 3575 BEING THE 

ZONING AND DEVELOPMENT BY-LAW (S/S . Southwest 
Marine Drive between Laurel and Heather Streets ) 

MOVED by Aid. Phillips, 
SECONDED by Aid. Sweeney, 

THAT leave be given to introduce a By-law to amend By-law 
No. 3575, being the Zoning and Development By-law, and the By-law 
be read a first time. 

- CARRIED 

MOVED by Aid. Phillips, 
SECONDED by Aid. Sweeney, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Phillips, 
SECONDED by Aid. Sweeney, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in 
the Chair. 

- CARRIED 

MOVED by Aid. Phillips, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Phillips, 
SECONDED by Aid. Sweeney, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Phillips, 
SECONDED by Aid. Sweeney, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED 
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(The By-law received three readings) 
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BY-LAWS (cont'd ) 

2. BY-LAW TO LEVY A RATE ON PROPERTY TO RAISE 
MONIES REQUIRED TO BE PAID TO THE GREATER 
VANCOUVER REGIONAL HOSPITAL DISTRICT 

MOVED by Aid. Broome, 
SECONDED by Aid. Sweeney, 

THAT leave be given to introduce a By-law to levy a rate on 
property to raise monies required to be paid to the Greater 
Vancouver Regional Hospital District, and the By-law be read a 
first time. 

- CARRIED 

MOVED by Aid. Broome, 
SECONDED by Aid. Sweeney, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Broome, 
SECONDED by Aid. Sweeney, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in 
the Chair. 

- CARRIED 

MOVED by Aid. Broome, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Broome, 
SECONDED by Aid. Sweeney, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Broome, 
SECONDED by Aid. Sweeney, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED 

(The By-law received three readings) 

MOTIONS 

1 . Allocation of Land for Highway Purposes 
(3514 Price Street) 


MOVED by Aid. Sweeney 
SECONDED by Aid. Bird, 

THAT WHEREAS the registered owners have conveyed to the 
City of Vancouver, for highway purposes, the following described 
lands : 

1. all that portion of Lots designated "a" and "b" 
on plan of subdivision of subdivision of Lot "c". 
Block 81i, District Lots 3^ and 5l, Group 1, New 
Westminster District, prepared by Edmond T. Wong, 
B.C.L.S., attested to on the 26th day of March, 
1971. a print of which is hereunto annexed. Said 
portion being all that portion of said Lots "a" 
and "b" lying to the West of a line drawn parallel 
to- and 7 feet perpendicularly distant easterly from 
the westerly limit of said Lots "a" and "b" and 
extending from the northerly limit of said Lot "a" 
to the southerly limit of said Lot "b", the same as 
shown outlined red on plan prepared by A. Burhoe, 
B.C.L.S., dated April 27, 1971, and marg i na 1 ly 
numbered LF 568l, a print of which is hereunto 
annexed 


cent 'd . 
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MOTIONS (cont'd) 

Allocation of Land for 
Highway Purposes (cont'd) 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for highway purposes; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed by, and the same are hereby accepted and allocated for 
highway purposes, and declared to form and constitute portions 
of highway. 

- CARRIED 

2. Deputy Approving Officer: 
Mr. H. W. Picks t one 


MOVED by Aid. Sweeney, 
SECONDED by Aid. Bird, 

RESOLVED THAT Mr. H. ¥. Pickstone is hereby designated and 
appointed Deputy Approving Officer for the City of Vancouver 
pursuant to Section 4 of the Subdivision Control By-law (By-law 
No. 3334). 

- CARRIED 

3. Closing and Stopping up of Street 

and Lane: portion of Eveleigh Street 
and a portion of the Lane South of 
Eveleigh Street, East of Thurlow Street 

MOVED by Aid. Wilson, 
SECONDED by Aid. Bird, 

THAT WHEREAS the City of Vancouver is the owner of all the streets 
and lanes lying within the limits of the City of Vancouver; and 


WHEREAS Plan 92 dedicated a portion of Eveleigh Street and a portion 
of the lane South of Eveleigh Street, East of Thurlow Street, adjacent 
to Block 2, District Lot 185, Group 1, New Westminster District, Plan 92, 
which are now surplus to the City's highway requirements; and 


WHEREAS the owner of Lot "H", Block 2, District Lot 185, Group 1, New 
Westminster District, Plan 12836 has consented to the closing of the 
portion of Eveleigh Street abutting said Lot "H"; and the said closed 
portion being consolidated with the lands to the South; 


THEREFORE BE IT RESOLVED THAT all that portion of Eveleigh Street 
described as follows: 

Commencing at the South westerly corner of Lot "H", Block 2, 
District Lot 185, Group 1, New Westminster District, Plan 12836; 
Thence S 45° 15' E 263.98 feet, more or less, following in the 
southerly limit of said Lot "H" to the south easterly corner of 
said Lot "H"; 


cont 'd. . , . 
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MOTIONS (cont'd ) 

Closing and Stopping up of 
Street and Lane (cont'd) 

Thence S 1^4-° ^5' W 66 feet, more or less, to the north easterly 
corner of Lot 17 (Plan 92), said Block 2; 

Thence N kS° l5' W 591; feet, more or less, following in the 
southerly limit of Eveleigh Street to the north westerly corner 
of Lot "D" of Lots 2I|. and 2$ (Plan 778) said Block 2; 
Thence N ^5' E 19 feet following in the northerly production 
of the westerly limit of said Lot "D"; 

Thence S kS° l5' E 330 feet, more or less, following in a line 
drawn parallel to the southerly limit of Eveleigh Street to 
intersect ion wi th the production southerly of the westerly limit 
of said Lot "H"; 

Thence N l4J4.° ^5' E hi feet, more or less, following in the 

southerly production of the westerly limit of said Lot "h" to 

the point of commencement; and 

That portion of lane described as follows: 

Commencing at the north westerly corner of Lot 27, said Block 2; 
Thence N i;5' E 33 feet, more or less, following in the pro- 
duction northerly of the westerly limit of said Lot 27 to the 
North side of said lane; 

Thence S i;5° l5' E 363 feet, more or less, following in the 
northerly limit of said lane to the easterly limit of the West i" 
of Lot 19, said Block 2; 

Thence S i+S' W l6.5 feet following in the easterly limit of 

the West i -of said Lot 19; 

Thence N k-5° l5' W 33 feet, more or less, following in a line 
drawn parallel to the southerly limit of the West i of said 
Lot 19 to intersection with the production northerly of the 
westerly limit of the West ^ of Lot 32, said Block 2; 
Thence S i|J4.° i;5' W l6,5 feet, more or less, following in the 
production northerly of the westerly limit of said Lot 32 to 
the north westerly corner of the West ^ of said Lot 32; 
Thence N kS° l5' W 330 feet, more or less, following in the 
southerly limit of said lane to the point of commencement, 

cont 'd . . . . 
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MOTIONS (cont'd) 

Closing and Stopping up of 
Street and Lane (cont'd) 

The same as shown outlined red on plan prepared by A, Burhoe, 
B.C.L.S., dated January 1971, and marginally numbered LD 12L\.3, 
a print of which is hereunto annexed; be closed, stopped up and 
conveyed to the abutting owner South of Evcleigh Street; and 


BE IT FURTJIER RESOLVED TliAT the said closed street and lane be consoli 
dated with the abutting lands. 

- CARRIED 

4. Appointment: 

Social Development Committee 

At the meeting on April 27th Alderman Linnell and Alderman 
Hardwick submitted a motion which, by Council agreement, was 
changed and now reads as follows: 

MOVED by Aid. Linnell, 
SECONDED by Aid. Hardwick, 

THAT a Social Planning and Community Development Committee 
consisting of the Chairmen and Chief Administrators of the Park 
Board, School Board, Library Board, subject to the approval of 
these Boards, and Chairman and appropriate City officials reporting 
to the Council's Standing Committee on Health and Welfare, together 
with the Board of Administration, meet at the call of any of the 
principal parties when capital expenditures are being considered or 
when any other matter of cooperation and coordination needs to be 
discussed; it bejLng understood that any of such principal parties 
will initiate such meeting through the Chairman. 

- CARRIED 

MOVED by Aid. Broome, 
SECONDED by Aid. Sweeney, 

THAT the motion of Aldermen Linnell and Hardwick be referred 
to the Board of Administration for report. 

- LOST 

(The motion of Aldermen Linnell and Hardwick was put and carried) 

5. Leave of Absence: 
Alderman Hardwick 

MOVED by Aid. Broome, 
SECONDED by Aid. Linnell, 

THAT Alderman Hardwick be granted leave of absence from the 
meeting of Council to be held on May 11, 1971. 

- CARRIED 

ENQUIRIES AND OTHER MATTERS 

Rezoning of Fairview Slopes: 
Hawthorn Proposals 


The Board of Administration submitted the information of the 
Corporation Counsel in regard to receiving a further submission 
from one of the participants in the Public Hearing which was held 
on March 25, 1971, on the matter of rezoning Fairview Slopes. The 
party in question is Mr. Hawthorn who has a different form of 
development from that envisaged by the Director of Planning and 
Civic Development and in the Council resolution instructing the 
By-law change.. The Board of Administration advised, however, 
that the Director of Planning and Civic Development is proposing 
to report to the Council on the Hawthorn proposals at the Standing 
Committee meeting on May 13th. 
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ENQUIRIES AND OTHER MATTERS (cont 'd) 


Alderman Wilson - 
Shaughnessy Property 


Alderman Wilson - 
38 Acres: Jericho 


Alderman Wilson - 
Federal Waterlot Leases 
Four Seasons Hotel 
Development 


Alderman Linnell - 
Project 200: 
Progress Report 


Alderman Broome - 
Flags and Decorations 
City Hall re Royal 
Visit 


Alderman Phillips - 
Burrard Inlet 
Crossing 


enquired of the status of the Shaugh- 
nessy development. 

The Corporation Counsel stated there is 
an application to set aside a By-law 
to rezone. 

enquired of the status of the application 
to the Federal Government to include an 
additional 38 acres of land for park 
development in respect of Jericho lands. 

His Worship the Mayor advised he had 
written a letter making the formal appli- 
cation some time ago and had recently 
followed it up requesting a reply. 

referred to the Federal leases of water- 
lots in regard to the Four Seasons Hotel 
development and enquired if the City 
would receive these lands on a nominal 
basis should the ratepayers determine 
certain of the properties be expropriated 
and the waterlot leases taken over by 
the City of Vancouver. 

It was advised the Corporation Counsel 
is expected to report to the Council 
on the matter by the next meeting. 

requested a Report Reference in respect 
of the Project 200 development. 

His Worship the Mayor directed accordingly. 

enquired respecting the placing of flags 
and decorations around the City Hall in 
connection with the forthcoming Royal 
visit . 

His Worship advised that flags and 
decorations will be in place for the 
visit . 

referred to a letter from the Minister of 
Fisheries and Forestry, addressed to him- 
self under date of April 29, 1971, advising 
that the Federal contribution to the 
Burrard Inlet crossing would have no 
effect on Federal participation on other 
Vancouver projects such as rapid transit. 
The Minister also refers to the suggestion 
quoted in the newspaper that a meeting be 
held with Federal Ministers. The Minister 
expressed the view such a meeting is long 
overdue and he would be glad to meet with 
members of the Council on the issue. 

Alderman Phillips requested the Mayor 
initiate such a meeting. However, His 
Worship advised he wishes to first meet 
with the Provincial Government following 
which a meeting can be held at the 
Federal level. 


The Council adjourned at approximately 3:10 P.M. 

*** 


The foregoing are Minutes of the Regular Council meeting 
of May 4, 1971, adopted on May 11, 1971, 
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BOARD OF ADMINISTRATION (WORKS) 1 

April 30th, 1971 

The following is a report of the Board of Administration: 

WORKS & TJT ILITY MATTHRS 
CITY ENGINEER'S REPORT 


RECOMMENDATIONS: 


1. 1971 PAVING PROGRAM - STRIP PAVEMENT 

ON TYNE STREET - RUMBLE AVENUE CONNECTOR 


"54th Avenue, east of Tyne Street, will be closed and stopped up 
this year to allow the subdivision and development of Champlain Heights and 
in view of this, it would be advisable to advance the improvements on the 
Tyne Street - Rumble Avenue Connector at this time, in order to provide a 
substitute route for traffic moving east on 54-th Avenue to Bo\mdary Road. 

Because of future re-zoning and the fact that we do not have a 
registered plan for the entire length between Tyne Street and Boundary Road, 
we are unable to advance a Local Improvement on the Tyne Street - Rumble Avenue 
Connector. This route is now cleared and has a loose gravel surface. 

It is therefore recommended that a 22-foot wide strip of asphalt be 
laid before opening it to traffic to provide a smooth, dust free surface for 
through traffic. The 22-foot strip is recommended as adequate at this time 
because there will be no parking on the Connector. It would provide a surface 
identical to that placed on the 49th Avenue - Imperial Avenue Connector last 
year. 

The funds required to construct the strip pavement this year would 
be a prior contribution of a portion of the City' s share of the cost of 
constructing the permanent pavement under Local Improvement procedures. 

The estimated cost of constructing a strip pavement on the Tyne Street 
Rumble Avenue Connector is $14,000. Funds are available in Account Code Nimber 
0146/7904, 'Major Street Paving 1971 Program Unallocated'. 

I RECOMMEND that:- 

(a) The City Engineer be authorized to constract a 22-foot strip pavement 
on the Tyne Street - Rumble Avenue Connector. 

(b) Funds in the amount of $14,000 be appropriated from the 1970 Streets 
Capital Budget, Account Code Nimber 0146/7904, 'Major Street Paving 
1971 Program Unallocated'." 


Your Board RECOMMENDS that the foregoing be approved. 


*— "-5; ■ 


Board of Administration, April 30, 1971 (WORKS - 2) 

2. Tender No. 56-71-1 
- Gasoline 

Tenders for the above report were opened by your Board on April 
5, 1971, and referred to the City Engineer and Purchasing Agent 
for report. The officials concerned report as follows: 

"The working copy of the tabulation is on file in the office 
of the Purchasing Agent. 

Bid numbers refer to the relative position of the bids in 
ascending order of price. Local content does not change 
the order of any of the bids. 

Funds for this purchase are provided in the Engineering 
Department's Equipment Branch operating account. 

Five bids were received for the supply of regular, premium 
and marked gasolines. The bid prices are discounts from 
the prevailing posted dealer or tank truck price, March 1, 
1971 or latest revision for a one, two or three year 
contract. 

Regular and Marked Gasoline 

The City Engineer and Purchasing Agent recommend acceptance 
of the low bid from Shell Oil Co. for the supply of regular 
and marked gasoline for a three year period at an annual 
cost of approximately $300,000. 

Premium Gasoline 


The City Engineer and Purchasing Agent recommend acceptance 
of the low bid from Standard Oil Co. for the supply of 
premium gasoline for a three year period at an annual cost 
of approximately $17,500." 

Your Board 

RECOMMENDS that the recommendation of the City Engineer and 
Purchasing Agent be approved, subject to contracts satisfactory 
to Corporation Counsel. 


* * * * * 


FOR ADOPTION SEE PAGE{S) 1^1- 
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Board of Administration, April 30, 1971 (BUILDING - 1) 

BUILDING AND PLANNING MATTERS 

RECOMMENDATION 

1. Gastown/Chinatown Beautif ication 
and Historic Preservation 


The Director of Planning and Civic Development reports as 

follows : 

"On December 3, 1970, a Special Committee of Council, together 
with City officials and a representative of the Gastown area, 
met with the Honourable Wesley Black, the Honourable Dan Campbell, 
Mr. L. Wallace and Mr. Herb Capozzi. In addition to the 
Provincial designation of an appropriate area as an historic 
site, assurance of Provincial financial assistance was sought 
and received. 

Council will recall that the Honourable Minister for Municipal 
Affairs, in a letter dated March 17, 1970, to Mr. H. P. Capozzi, 
M.L.A., indicated that the Provincial Government was willing 
to enter upon a five-year partnership which would provide, on a 
matching grant basis, a total sum in the amount of $500,000, 
provided that a matching amount was forthcoming from both the 
Federal Government and the City of Vancouver. The City at that 
time confirmed to the Provincial Government that $700,000 had 
been allocated for Beautif ication within the City's 1971 - 76 
capital budget from within which the local matching funds to 
approximately $35,000 per year were assured. The Honourable 
Dan Campbell stated that this proposal is a firm commitment 
provided that Federal assistance is forthcoming. It was further 
agreed that the City has the Provincial sanction to follow up 
this matter by formally approaching the Federal Government for 
a similar contribution. However, this offer by the Provincial 
Government has been made on the understanding that this is the 
only financial assistance sought by the City for the improve- 
ment and maintenance of the historic area. 

The attached brief has been prepared for forwarding by 
His Worship the Mayor to the Honourable R. K. Andras, for con- 
sideration of the City's request under any legislation 
considered appropriate. 

The brief points out the parallel between proposed projects 
and the City of Victoria's Bastion Square rehabilitation scheme 
undertaken with Federal financial assistance under Section 23 
of the National Housing Act. However, in view of the present 
re-assessment of renewal legislation under way at the Federal 
level, the brief recognizes that the Federal Government may 
prefer a different existing legislative vehicle. The Honourable 
Minister of Housing is therefore requested to consult with his 
ministerial colleagues on the most appropriate form of Federal 
Government assistance. 

It is RECOMMENDED that Council approve the form of the attached 
brief and authorize His Worship the Mayor to submit this on 
behalf of Council to the Honourable R. K. Andras, Federal Minister 
of Housing. Further, that copies of the brief be submitted to 
the Honourable R. Basford, Minister of Consumer and Corporate 
Affairs, and to the Honourable Dan Campbell, Provincial Minister 
of Municipal Affairs." 

Your Board RECOMMENDS that the recommendation of the 
Director of Planning and Civic Development be approved. 


****** 


FOR ADOPTION SEE PAGE(S) 5i5..., 
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Board of Administration, April 30, 1971 (LICENSES - 1) 

LICENSES AND CLAIMS MATTERS 

RECOMMENDATION AND CONSIDERATION 

1 . Closing Hours for Bowling Alleys 

The following is an extract from the Minutes of the City 
Council meeting of March 9, 1971: 

"Pursuant to an enquiry, the Board of Administration, under 
date of February 26, 1971, reported on the matter of hours 
of operation in respect of billiard rooms and bowling alleys. 
The restriction of closing hours and restrictions in regard 
to juveniles are referred to, 

Mr, W. Street, on behalf of the Bowling Proprietors' Associa- 
tion of B, C, appeared requesting the matter of restriction 
of hours and restrictions applying to juveniles in regard to 
bowling alleys be referred to the Civic officials for further 
consideration, particularly in respect of removing such 
restrictions , 

Moved , 

THAT the closing hours for billiard rooms be extended 
to 1:00 a,m, and there be no restriction with regard to 
juveniles ; 

FURTHER THAT the matter of removing any restrictions 
regarding closing hours for bowling alleys and restrictions 
in regard to juveniles be referred to the Board of Administra- 
tion for report. 

- Carried" 

The Director of Permits and Licenses reports as follows: 

"Mr. W, A, Street was asked for a letter stating the position 
of the Bowling Proprietors' Association in their request for 
the removal of restrictions regarding the closing hours for 
bowling alleys. In a letter dated March 30, 1971 (copy 
attached), the following points were made: 

(a) Bowling alleys provide the largest source of family 
recreation in North America; 

(b) Bowling alleys are under the supervision of an adult 
person at all times; 

(c) Bowling is a wholesome recreation in which the whole 
family takes a part; 

(d) No other municipality or City in the Province of British 
Columbia has restrictions on the hours of operation or 
restrictions with regard to juveniles; 

(e) Notwithstanding the foregoing, a 1:00 a,m. closing hour 
for juveniles would be acceptable to the Association. 

(f) Closing hours for adults should be extended to 4:00 a.m, 

to permit afternoon shift workers (4:00 p,m, - 12 midnight) 
to participate. It is contended that afternoon shift 
workers would generally have difficulty finding bowling 
alley time available in view of the existing scheduling 
by bowling leagues. 


cent 'd , 
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Board of Administration, April 30, 1971 .... (LICENSES - 2) 

Clause #1 continued : 

The Chief Constable and the Director of Permits and Licenses 
in a Board of Administration report to Council dated March 9, 
1971, were of the opinion that bowling alleys should be 
treated in a similar manner to billiard rooms and could see 
no reason why both should not be permitted to remain open 
until 1:00 a.m. without qualification. 

The request by the Association to allow bowling alleys to 
remain open until 4:00 a.m. for adults only should not create 
any particular problems for the Department of Permits and 
Licenses . 

The Chief Constable advises as follows: 

'I have your letter of April 1, 1971 drawing attention 
to the request submitted by the Bowling Proprietors' 
Association, through their solicitor, Mr. W.A. Street, 
whereby the hours of operation of bowling alleys be 
extended from 1:00 a.m. to 4:00 a.m. This on the under- 
standing that juveniles will not be admitted to such 
premises after 1:00 a.m. 

The proposed extention of hours may well result in 
additional policing problems insofar as such premises 
will provide a focal point during the period of the day 
when there are very limited social and recreational 
facilities available. 

I am not aware that there is any real demand for this 
additional service and would suggest that in the final 
analysis this is a policy matter for decision by City 
Counci 1 . ' 

RECOMMENDED that the closing hours for bowling alleys with 
regard to juveniles only, be extended to 1:00 a.m. 

Further that the request to extend the closing hours for 
bowling alleys to 4:00 a.m. for adults only, be referred to 
Council for consideration." 

Your Board RECOMMENDS that the recommendation of the 
Director of Permits and Licenses be approved and submits the matter 
of extending the closing hours for bowling alleys to 4:00 a.m. for 
adults only for Council's CONSIDERATION. 


****** 


FOR ADOPTION SEE PAGE(S) . H?. 
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Board of Administration, April 30, 1971 


(FINANCE - 1 


FINANCE MATTERS 


CONSIDERATION 

1. Grant Request - 

Suinmer 71 Drama Festival 

In a communication dated April 26, 1971, Mr. P.C. Bygrave 
has requested a grant for an unspecified amount to assist in the 
production of the 1971 Suiraner Drama Festival. The first performance 
a Jamboree, is scheduled for May 23rd and a series of plays will be 
held between May 28th and July 17th in the Auditorium of the Arts 
Club Theatre. The estimated budget is approximately $7,000, and 
details of the Festival are set out in the communication, copies 
of which are circulated. 

It is noted that similar requests have been handled in 
the past as follows: 

May 1969 - Vancouver International Film Festival - No Action. 


Your Board submits the foregoing for the CONSIDERATION of 

Council . 


re rental costs of Queen Elizabeth 
Playhouse . 


May 1966 


Dominion Drama Festival (B.C. Region) 
National Finals. 


- $3 00 Approved 


***** 


FOR ADOPTION SEE PAGE(S) 
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BOARD OF ADMINISTRATION 
PERSONNEL MATTERS 

SUPPLEMENTARY REPORT APRIL 30, 1971 

RE COMMENDATI ON 

1. Sun Life Assurance Company of Canada 

Group Policy No. 8645-G and GD - Amendment #5 

The Director of Personnel Services reports as follows: 

"Under date of July 14, 1969, the Municipal and Regional 
Employees ' Union confirmed agreement to the compulsory 
coverage of: 

Q. E. T. Schedule "B" employees 
Park Board Schedule "B" employees 

for Group Insurance purposes under Sun Life Assurance Company 
of Canada Group Policy No. 8645-G and GD, where applicable, 
effective August 1, 1969. Amendment #5 to the above mentioned 
policy is now complete. This policy amendment sets out the 
necessary qualifications to make Group Life Coverage compulsory 
to those employees in the above groups, who have become 
eligible, and are under 65 years of age at date of eligibility. 
(Eligibility date is established upon the completion of 1500 
hours of straight time work subsequent to January 1, 1966, 
having been worked in each and every calendar month of the 
period of accumulation) . 

Previous to August 1, 1969, Group Life Insurance Coverage was 
on a voluntary basis at date of eligibility. 

Compulsory participation reflects increased coverage as follows: 

At July 1/69 At August 1/69 At April 1/71 
No. of No. of No. of 

Emp. - Coverage Emp. - Coverage Emp. - Coverage 

Q.E.T. 

Schedule "B" 4 $15,000 17 $ 51,000 20 $ 54,000 

Park Board 

Schedule "B" 5_ $12,000 

TOTALS 9 $27,000 


The current cost of Insurance for each $1,000 coverage is shared 
@ 0.34 by employee and 0.32 by employer. 

Based on coverage for April 1, 1971, at current rates, total cost 
to the City for 1971 is estimated at approximately $560.64. 


25 
42 


$ 69,000 
$120,000 


28 
48 


$ 92,000 
$146,000 


Cont ' d . 
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Board of Administration, April 30, 1971 ... (SUPPLEMENTARY PERSONNEL - 2) 
Clause No. 1 (Cont'd.) 

I would recommend that Amendment #5 to Sun Life Assurance Company 
of Canada Group Policy 8645-G and GD be approved." 

Your Board RECOMMENDS that the above recommendation of the 
Director of Personnel Services be adopted. 

****** 


FOR ADOPTION SEE PAGE(S) 16..<2. 
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BOARD OF ADMINISTRATION 

PROPERTY MATTERS 


APRIL 30. 1971 

RECOMMENDATIONS 


1 . Old Georgia Viaduct - Agreement with 
Arthur Zimmerman 


Reference is made to Item 6, Property Matters, April 2nd, 
1971, confirmed by Council, April 6th, 1971, entitled "Old Georgia 
Viaduct Demolition - Right of Way Through B.C. Hydro & Power Authority 
and G.P.R. Co. Lands - Memoranda of Agreement with Lessees" wherein 
the general concept of entering into agreement with the lessees was 
set out, with the recommendation that each separate negotiation would 
subsequently be reported to Council for confirmation. 

The Supervisor of Property & Insurance reports as follows: 

"Mr. Arthur Zimmerman leases areas of land from the Canadian 
Pacific Railway which he in turn rents out on a monthly 
basis as automobile parking stalls. Many of these stalls are 
beneath the viaduct or in the work area adjoining the viaduct. 
The lessee will suffer loss of revenue for an estimated one 
to two months during the time demolition is proceeding in the 
immediate area. 

In addition. Pier D1 8 of the Georgia Viaduct replacement is 
situated in this leased area and during construction there is 
a loss of from two to six parking stalls depending on the 
nature of the work under way at the time. The lessee has 
suffered a loss at this location from October 19b9, and this 
will continue until the viaduct is completed. 

Mr. Zimmerman has agreed to enter into the necessary agreement 
with the City of Vancouver whereby the City will undertake to 
deal with the lessees' claims for loss of earnings which may 
be incurred during demolition." 

RECOMMENDED that the City enter into an agreement with Arthur 
Zimmerman, drawn to the satisfaction of the City Solicitor, 
on the foregoing basis. 

Your Board, 

RECOMMENDS the foregoing recommendation of the Supervisor of 
Property and Insurance be adopted. 

2. Resubdivision of City-owned Property 

B/S 2800 Block E. 1 6th Avenue between Kaslo and 
Renfrew Streets 


The Supervisor of Property and Insurance reports as follows: 

"Reference is made to Item 6, Property Matters March 3I , I967, 
confirmed by Council April 1 967 approving the resubdivision 
of Lots 17-21, Block D and Lots 8 and 15, Block N, all in 
Section T.H.S.L., B/S 28OO Block E. 1 6th Avenue between 

Kaslo and Renfrew Streets, City-owned lands in accordance with 
Planning Department Drawing #[|.336B. As noted in this report, 
the City lands were formerly part of Still Creek ravine which 
had been filled and additional time of 2 or 3 years was 
required to allow further consolidation of the fill. 


cont 'd /2 
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Board of Administration, April 30, 1971 (PROPERTIES - 2) 

Clause 2 cont'd. 


The City Engineer recently completed his survey and has now 
prepared plan marignally numbered LG i|.I|.7 showing the 
resubdi vision of the property into 18 residential lots. 

To service the 9 newly created lots on the south side of 
1 6th Avenue, a new cul-de-sac is to be opened. The installation 
of curbs and gutters will permit paving of this new road and it 
is desirable to install street lighting. The City Engineer has 
also recommended that a sidewalk be installed on the east side 
of the new street around the turnaround ending at the lane 
south of 1 6th Avenue. These installations can be carried out 
on a local improvement basis and it will be necessary to 
authorize the City Clerk to sign the petitions on behalf of 
the City. 

The new road will be opened adjacent to privately-owned Lot J, 
Block N, Section T.H.S.L. The owners of this property 

represent S0% of the property owners on this new street and 
their support of the petition for curbs and gutters and street 
lighting is desirable. This property was previously an inside 
lot and the opening of the road will not enhance the value of 
this property. As a result, the owners are prepared to 
support the petitions only if the improvements are installed 
at no cost to them. 

The implementation of this subdivision requires the closure of 
a portion of an existing 20' lane south of 1 6th Avenue and the 
reduction of 17th Avenue from 33' to a 20 ' lane. As a result, 
it will be necessary to relocate several utility poles and over- 
head wires. The estimated cost of this work is $1 ,14-70.00. 

RECOMMENDATION 

That plan marginally numbered LC 1^7, showing the resubdi vision 
of the City lands, be approved and further. 

That the City Clerk be authorized to sign the petitions on 
behalf of the City, for installation of curbs and gutters, 
street lighting and concrete sidewalk on the newly dedicated 
road axLd that the City-owned lots be declared assessable for 
these local improvement projects, and further. 

That the installation of curbs and gutters and street 
lighting normally assessed to Lot 7j Block N, Section l^, 
T.H.S.L. estimated at $256.00 be paid by the City as a 
subdivision cost, chargeable to account code l\.Q^2/J$. 

That the cost for relocation of the utility services, 
estimated at $1,i|70.00 be approved, the costs to be charged 
to account code i|8l2/75'" 

Your Board 

RECOMMENDS the foregoing recommendaticns of the Supervisor of 
Property and Insurance be adopted. 

3. Clty^owned Property - South of Harbour Headline, 

West of Cambie Street; Rental Review (False Creek ) 

The Supervisor of Property and Insurance reports as follows: 

"The subject City-owned land, portion of Parcel A,D.L. 206i|, 
situated south of Harbour Headline, west of Gamble Street 
(zoning: M-2, heavy industrial) is presently leased to 
Johnston Temnals Limited on a year to year agreement on the 
basis of Council's Resolution of December 30th, I963. 

c ont ' d . . . . / 3 
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Board of Administration, April 30, 1971 (PROPERTIES - 3) 

Clause 3 Cont'd . 

In accordance with the conditions of the lease, the rental 
has been reviewed and it is recommended that it be increased 
from the amount of $200.00 per month plus all taxes to 
$258.00 per month, plus all taxes, the new rate to commence 
April 8th, 1971. Johnston Terminals Limited have indicated 
their acceptance of the increased rental. 

RECOMMENDED that the rental to Johnston Terminals Limited 
of portion of Parcel A, D.L. 2O6I4., situated South of the 
Harbour Headline and west of Ganibie Street be increased to 
$258.00 per month, plus all taxes, commencing April 8th, 
1971, the said taxes to be paid direct as noted in the 
existing agreement." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of 
Property and Insurance be adopted. 

I4.. City-owned Property - 1500 Block, West 3-i:'d Avenue 
Rental Review 


The Supervisor of Property and Insurance reports as follows: 

"Portion of Lot C of 5-1 5 Block 21^0, D.L. 526, situated 
1500 Block West Avenue, under the i|th Avenue ramp 

to Granville Bridge (zoning: M-1 ) is leased to Dan McClure's 
Taxi (1963) Limited, owners of the adjoining land and 
improvements to the west. The lease is for a period of 20 
years, expiring April 30th, 1976, subject to review at 
5-year intervals. 

The current $-je&r review negotiations have resulted in a 
proposed rental increase from $50.00 to $114.0.00 per month, 
effective May 1st, 1971' Taxes on land and improvements to 
be paid in addition in accordance with the existing lease 
requirements . 

RECOMMENDED that the rental of portion of Lot C of 5-15, 
Block 240, D.L. 526 to Dan McClure's Taxi (1963) Limited 
be increased to $114.0.00 per month plus an amount equal to 
taxes as if levied on land and improvements. This increase 
to be effective May 1st, 1 971 > and to continue for the 
remaining $-ye&r term of the lease." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor 
of Property and Insurance be adopted. 

5. Acquisition of Lessee's Interest 
228 Powell Street 

Provincial Courts (Vancouver) Complex 

The Supervisor of Property & Insurance reports as follows: 

"City Council, April 20th, 1971 approved the expropriation of 
Lot 27, Block 5, D.L. 196 for the sum of $65,000.00, which 
amount includes both the owners' and lessee's interests. 

Following expropriation proceedings, the lessee offered to 
sell his rooming house business to the City at the price 
previously offered. This rooming house business occupies 
the upper three floors of this four storey building under 
a five year lease expiring February 28th, 1976. The business 
consists of l\.0 furnished rooms plus two rooms for the operator. 
It is noted that this lessee has a very favourable lease at a 
rental well below economic rates. 

cont'd. . . 
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Board of Actoinis tration, April 30, 1 971 (PROPERTIES - i|) 

Clause 5 Cont'd. 


As a result of further negotiations, this lessee has agreed 
to Quit Claim all his interest under the terms of the lease 
to the City for the sum of $13,500.00 on the following terms: 

(a) The termination date to remain open until August 31st, 
1971 at the latest; 

(b) The lessee to receive an advance payment of $1,500.00 
upon delivery of an executed Quit Claim Deed. 

The above settlement is deemed to be fair and equitable and 
has been endorsed by the City Solicitor. 

RECOMMENDED that the Supervisor of Property & Insurance be 
authorised to settle the lessee's claim herein for the sum 
of $13j500.00 on the foregoing basis, chargeable to Code 
No. 1^42/1207 (Magistrates' Court)." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of 
Property and Insurance be adopted. 

6. Acquisition of Lessee's Interest 
208 & 208a Main Street 
Provincial Courts (Vancouver) Complex 

The Supervisor of Property and Insurance reports as follows: 

"Reference is made to Item L|_, Property Matters, dated November 
13, 1970, approving the purchase of Lots 2 & 3, Block S, 
D.L. 196 and noting that the interest of the lessees would 
be the subject of a later report. 

This lessee is the operator of a Second Hand Store known as 
'Al's Exchange' under a 5-year lease expiring February 28, 
I97II-. This ground floor store premises has a frontage of 
33' on Main Street and a depth of approximately 8O'. The 
proprietor of this Second Hand business stocks mostly small 
items of used merchandise which will be costly to pack, move 
and unpack at a new location. In this regard, the lessee has 
received two moving cost estimates - one at $3,235«00 and the 
other at $[|-,500.00, which have been verified as being 
reasonable by the Supervisor of Property and Insurance. 
Following lengthy negotiations with this lessee, he has agreed 
to Quit Claim all his interest under the terms of the lease to 
the City as of April 30, 1971 , for the sum of $i|, 000. 00 
subject to retaining rent-free possession of the store premises 
until June 30, 1 971 • 

The above settlement is deemed to be fair and equitable and 
has been endorsed by the City Solicitor. 

RECOMMENDED that the Supervisor of Property and Insurance be 
authorized to settle the lessee's claim herein for the sum of 
$1^, 000.00, chargeable to Code No. I|_I|_2/1 207 (Magistrates' Court).' 

Your Board 


RECOMMENDS the foregoing recommendation of the Supervisor of 
Property and Insurance be adopted. 
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7 . Sales; Champlain Heip:hts - Residential 

RECOMMENDED that the following applications to purchase received 
by the Supervisor of Property and Insurance be approved under the 
terms and conditions set down by City Council. These lots are 
marketed on the basis of fixed price in accordance with Council's 
instructions regarding the sale of single family residential lots 
in Champlain Heights . 


NAME 

Dinis 
Correia 
Amado 
& 

Maria 
Do Ceu 
Amado 


John 
Jurinak 


Louis 
Jurinak 


Mihaly 
Kertesz 

& 
Emma 
Kertesz 


Joe 

Stanzl 


Re: Lot 35, D.L. 339, Plan 13^59 
N/S 50th Ave., East of Tyne Street 


LOT APPROX. SIZE SALES PRICE 


35 


77 


50' X 1 09.73 $H,000.00 
57.95 1 1 1 .02 


TERMS 

City 
Terms 
@ 9^ 


CONDITIONS 

5' public utility 
easement over the 
easterly boundary 


Lots 85 & 87, D.L. 339, Plan 13659 

S/S & N/S 53rd, between Tyne & Toderick 


85 60' X 110 


87 59' X 120 


$11^,500.00 


$15,000.00 


City 
Terms 
@ 3% 

City 
Terms 
@ 9^ 


Lot 77, D.L. 339, Plan 13659 

E/S Toderick between 52nd and 53J^d 


0' X 131;. 32 ' $15,000.00 


124 


City 
Terms 
@ 9% 


Lot 6, D.L. 339, Plan 13659 

S/S lj-9th Ave. East of Tyne Street 


1^2.5 ' X 120 

3^5 


$1 2,500.00 


City 
Terms 
@ 9^ 


Nil 


Nil 


Nil 


Bulkhead agree- 
ment 

1 ft. above 
lane . 


Donald 
Claude 
Anthony 
& 

Beatrice 

Petra 

Anthony 


Lot 93, D.L. 339, Plan 13659 

S/S 52nd, bet. Tyne & Toderick Sts 


93 60' X 1 20 
59.91; 116.67 


$15,000.00 


City 
Terms 
@ 9^ 


Nil 


CONSIDERATION 


8. Champlain Heights - Site #1 8 

Request of United Go-operative Housing. Sojciety 
for a Reduction in Lease Rate 


The Supervisor of Property and Insurance reports as follows: 

cont/. . . . /6 


Board of Adminis tratiorij April 30, 1971 
Clause 8 Cont'd . 

"On November 17th, 1970, City Council resolved that Site No. 18 
situated in Champlain Heights be leased to the United 
Co-operative Housing Society for development of approximately 
100 family town house units. The value of the land for lease 
purposes was set at 80^ of the market value with a total ground 
rent to be charged at a rate of Q% per annum, to commence not 
later than June 1st, 1971. (This generates a return on the 
full market value of The term to be for a period of 

50 years subject to 5-year reviews. The lessee to pay all 
taxes applicable to the total site. 

A letter has been received from Mrs. Shirley Schmid, 
Secretary Treasurer on behalf of the United Co-operative 
Housing Society (copy attached) in which she requests 
that the lease rate applied to co-operative housing 
development be lowered from 8^ to 7^ per annum. 

In her letter, which is attached, she supports her 
position by pointing out that the long term Canada 
Bond yield has dropped from nearly Qfo at the time 
Council approved the lease, to a present rate of 
approximately 6.85^. She also points out that at 
the end of the lease term, there will be a reversion 
to the City of buildings presently valued at approx- 
imately $1 .7 million. The prime reason for this 
request is that the United Co-operative people are 
attempting to place a ceiling on construction costs 
to $16,000.00 per unit and a corresponding income 
limit ceiling on all applicants requesting this 
housing. 

A lease proposal submitted by this group contained a 
request that future lease rates be tied to a long 
term Canada Bond yield with a maximum ceiling of Tfo. 

The point raised respecting the drop in the long term Canada 
Bond yield is accurate, and the otherpoint made respecting 
the reversion value of the buildings to the City is questionable 
in as much as developments of this type are generally considered 
to have a functional value of only approximately 50 years. 

The lease rate of Qfo which was originally recommended to 
Council was not based on the long term yield of Canada Bonds, 
but was arrived at by comparing the long term lease rates of 
privately held lands in the City. A recent review of this 
rate arising from the United Co-operative Housing Society's 
request indicates that Q% is still considered to be a 
reasonable rate for this type of lease, particularly as it 
results in an effective rate of 6.1|.^ of market value. 

Although desirable, it is felt that there is no practical 
comparable factor or formula that the lease rate can be related 
to over the next 50 years that would satisfactorily represent 
the present Q% lease rate. 

CONSIDERATION 

Therefore, the Society's requests are referred to Council: 

(a) A reduction in the lease rate to 7^ to be applied to 
the first 5 year period of the lease commencing not 
later than June 1st, 1971. 

(b) That future lease rates be tied to the long term Canada 
Bond yield with a maximum ceiling of 7^." 

Your Board 

Submits the above report to Council for CONSIDERATION. 
DELEGATION from United Co-operative Housing Society requested. 
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CITY OF VANCOUVER 

REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver was 
held on Tuesday, May 11, 1971, in the Council Chamber, at approxi- 
mately 9:30 A.M. 

PRESENT: His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 

Linnell, Phillips, Rankin, Sweeney 
and Wilson 

ABSENT: Alderman Hardwick (Leave of Absence) 

CLERK TO THE COUNCIL : R. Thompson 

PRAYER The proceedings in the Council Chamber were opened with 
prayer . 

ACKNOWLEDGMENT There were present in the Council Chamber students 

from the 'English for New Canadians' class of the 
Y.M.C.A., and 

Students from Quilchena School under the direction 
of Mrs. Thomson. 

'IN CAMERA' MEETING 

The Council agreed to an 'In Camera' meeting later this day. 

ADOPTION OF MINUTES 

MOVED by Aid. Broome, 
SECONDED by Aid. Sweeney, 

THAT the Minutes of the Regular Council Meeting (including 'In 
Camera'), dated May 4, 1971, be adopted. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Bird, 

THAT this Council resolve itself into Committee of the Whole, 
His Worship the Mayor in the Chair. 

- CARRIED 

UNFINISHED BUSINESS 

It was agreed to defer the following matters pending the 
hearing of delegations later this day: 

(a) Shops Closing By-law: 
Barber Shop Closing 

(b) Rezoning Application: Area bounded by 
Kingsway, Baldwin, 30th Avenue and Nanaimo Street 

(c) Proposed Marina: False Creek 

(d) Champlain Heights: Site #18 

Request of United Cooperative Housing Society 
for a reduction in Lease Rate 


Regular Council, May 11, 1971 
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COMMUNICATIONS OR PETITIONS 

1 . Air-Sea Rescue 

A communication, dated April 29, 1971, was received from the 
District of Campbell River expressing concern in regard to air-sea 
rescue services provided on the West Coast, and in this regard cited 
a recent particular incident which marked the need for improvement. 

MOVED by Aid, Wilson, 

THAT the City Council support the District of Campbell River 
in the position it has taken as set out in the communication and 
urge the Federal Government establish an appropriate air-sea rescue 
service on the West Coast. 

- CARRIED 

2 . New Brighton Pool 

A communication was received from the Hastings-Sunrise Action 
Council supporting the action of the Cassiar Ratepayers ' Association 
urging City Council put the New Brighton Pool to tender immediately 
and the new construction be financed from the current 5-year Plan. 
Concern is expressed regarding the closure of the present New 
Brighton Pool due to water pollution. 

MOVED by Aid. Adams, 

THAT this information be received and the Board of Administration 
be requested to obtain a report from the Medical Health Officer 
regarding the condition of the present New Brighton Pool. 

- CARRIED 

HOVED by Aid. Rankin, in amendment, 

THAT the following words be added to the motion of Alderman 
Adams : 

'Further that the Park Board be requested to report 
back to the Council in regard to the matter.' 

- LOST 

( A tie vote resulted and therefore the amendment was lost.) 
The motion of Alderman Adams was put and carried. 

3. Continuation of Port of Vancouver 
Development Committee 


A communication dated May 4, 1971, was received from the Port 
of Vancouver Development Committee asking the Council's comments in 
respect of the following, in view of the fact that the financial 
support of the National Harbours Board to the Committee will cease 
as of December 31, 1971: 

"(a) Continue as we are until the end of 1973 and then 
dissolve . 

(b) Continue and dissolve the Committee at the Annual 
General Meeting to be held in June, 1971. 

(c) Reconstitute and reform the Committee, with each 
member organization paying a share towards the 
operating of the new committee." 

MOVED by Aid. Phillips, 

THAT the Council advise the Port of Vancouver Development 
Committee that the Council favours dissolution of the Committee in 
June, 1971. 


- CARRIED 
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BOARD OF ADMINISTRATION A^^D OTHER REPORTS 

A , General Report, May 7, 1971 

Works and Utility Matters 

Curbs and Gutters: B/S 53rd Avenue 
between Fraser Street and Ross Street (Clause 4) 

Pursuant to Council's instructions, after reconsideration of a 
Local Improvement petition sufficiently signed for P.C. concrete curbs 
and gutters on B/S of 53rd Avenue from Fraser Street to Ross Street, 
which petition was approved at a Court of Revision, the Council 
instructed, on February 23, 1971, each property owner be advised 
of the Council's further review and reaction invited. 

The results are set out in the report showing the majority 
in favour. 

MOVED by Aid. Wilson, 
THAT 

(a) the part of the resolution of Special Council, 
November 19, 1970, dealing with Project No. 27 of 
Schedule 400 (53rd Avenue) be rescinded, 

(b) Project No. 27 of Schedule 400 for Curbs and Gutters 
on 53rd Avenue from Fraser Street to Ross Street be 
undertaken, and the City Engineer be instructed to 
add this project to Contract No. 711 for projects in 
the November 19, 1970, Court of Revision. 

- CARRIED 

Balance of Works and Utility Matters 

MOVED by Aid. Linnell, 

THAT Clauses 1, 2 and 3 of the report of the Board of Adminis- 
tration (Works and Utility matters), dated May 7, 1971, be adopted. 

- CARRIED 

Building and Planning Matters 

Transportation Corridor: 
Champlain Heights Area 

MOVED by Aid. Wilson, 

THAT the report of the Board of Administration (Building and 
Planning matters), dated May 7, 1971, be received as a report of 
progress and the Transportation Division of the Engineering Depart- 
ment report further on transportation corridors lor the southeast 
section. 

- CARRIED 

Finance Matters 
Civic Reception: 

State of California Rugby Team (Clause 2) 

The Council considered a request from the British Columbia 
Rugby Union that the City host a dinner or luncheon in honour of 
a representative rugby team from the State of California. 

MOVED by Aid. Wilson, 

THAT the City host a civic reception as requested at a cost not 
to exceed $200.00. 

- LOST 



No further action was taken. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Finance Matters (cont'd ) 

Purchase of Police Recording Equipment 
(Clause 1) 

MOVED by Aid. Linnell, 

THAT Clause 1 of the report of the Board of Administration 
(Finance matters), dated May 7, 1971, be adopted, 

- CARRIED 

B. Personnel Matters, 
Regular, April 30 

Salary and Classification Review: 
Three Positions Health Department 

MOVED by Aid. Bird, 

THAT the report of the Board of Administration (Personnel 
matters. Regular), dated April 30, 1971, be adopted. 

- CARRIED 

D. Property Matters, May 7, 1971 

Liability Insurance ; Tenders (Clause 2) 

The Council considered a report of the Board of Administration 
and Director of Finance in regard to Liability Insurance and noted 
the recommendations contained therein. After due consideration 
it was, 

MOVED by Aid. Broome, 

THAT the approach to this market be as follows on a tender basis 

(i) The Committee will supply basic guidelines in respect of 
minimum limits of liability, maximum deductibles, areas of 
exposure for which coverage is not desired, together with 
any special clauses or covenants required in the contract. 
The committee will also supply such reasonable underwriting 
information as may be required. 

(ii) Ask each tendering company to submit firm proposal-quotations 
for a broad, comprehensive type of liability insurance, 
including the form of contract, markets, limits of liability 
and deductibles, which the company suggests will meet the 
needs of the City of Vancouver, and which will include the 
guidelines established by the review committee. 

(iii) Following a common date for submission of the proposal- 
quotations, the Committee will analyze them and report to 
City Council with recommendations that the tenderer sub- 
mitting the best proposal-quotations, be retained to place 
liability insurance for the City. This could be either on 
the firm basis of the proposal-quotation or subject to 
negotiation of any changes recommended by the committee and 
approved by Council or any other changes that might be 
desired by Council as a result of its deliberations. In 
effect. Council would appoint the tenderer making the best 
submission to place the finally determined liability insur- 
ance coverage. 

- CARRIED 

(The committee referred to is one of officials with the Deputy 
Director of Finance as Chairman) 

Balance of Property Matters 

MOVED by Aid. Sweeney, 

THAT Clauses 1 and 3 of the report of the Board of Adminis- 
tration (Property matters), dated May 7, 1971, be adopted. 

- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

D. Pedestrian Overpass: 
Cassiar /Highway 401 

The Board of Administration, under date of May 3, 1971, 
submitted the following report: 

"Council on March 2, 1971, passed the following motion when 
dealing with the report of the Board of Administration 
respecting the proposed pedestrian overpass at Cassiar 
pnd Highway 401:- 

"THAT Scheme B, set out in the foregoing report 
of the Board of Administration and the City Engineer 
be approved and the Council make strong representation 
to the Provincial Minister of Highways, urging early 
completion of the future connection of Highway 401 
north to the Second Narrows bridge, which will provide 
for vehicular as well as pedestrian grade separation. " 

In a communication dated April 15, 1971, signed by several 
members of the Hastings Sunrise Action Council, concern and 
disapproval of the Council's choice of Scheme B was expressed, 
and the following motion was passed unanimously at a public 
meeting of this organization held April 14:- 

"The citizens of the Hastings Sunrise area demand 
that City Council take immediate action to complete 
a pedestrian overpass over Cassiar Street as well 
as Highway 401. " 

The organization requests permission to appear before Council 
as a delegation on the matter. 

Your Board submits the request of the Hastings Sunrise Action 
Council to appear before Council as a delegation. " 

The Hastings Sunrise Action Council wishes to appear before 
the Council on the matter. 

Alderman Wilson reported the Council committee took up the 
general matter with government authorities and a reply is 
expected in the near future. 

It was agreed that the Council would hear the delegation 
from the organization when advice is received from the Provincial 
Government, should the organization wish to appear after the 
Government's position is knowa on the matter in general. 

E. Effect of the 10% Assessment Increase 
Restriction on the Assessment Roll for 
School Purposes 

The Board of Administration, under date of May 3, 1971, 
pursuant to previous Council instruction, reported on the 
effect of the 10% assessment increase restriction on the 
Assessment Roll for School Purposes. 

MOVED by Aid. Phillips, 

THAT a copy of the Board of Administration report, with an 
appropriate covering letter, be furnished to the Premier, the 
Minister of Municipal Affairs, other M.L.A's of the Province 
and the U.B.C.M. ; 

cont 'd . . . . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


Effect of the 10% Assessment Increase 
Restriction on the Assessment Roll for 
School Purposes (cont'd) 

FURTHER a request be made of the Premier for a meeting on the 
subject; 

AND FURTHER THAT the Director of Finance continue to report 
to the Council annually as indicated in the Board of Administration 
report . 

- CARRIED 

F. Single Transients: 
Revised Program 

The Board of Administration, under date of May 7, 1971, sub- 
mitted a report of the Director of Welfare Services regarding a 
revised program with respect to single transients. Reference is 
made to the Council 's previous action in the matter and new infor- 
mation which has resulted in a revision of the program. The new 
information is stated as follows: 

"Since March 16, 1971 two significant pieces of information 
have come to light: 

(i) The Office of the Secretary of State has indicated verbally 
that 250,000 youths will be on the move in Canada from 
May 15 to September 15, 1971, of whom 100,000 will visit 
British Columbia. In effect, at some point 100,000 youths 
will spend some time in Vancouver. It is estimated that, 
of the 100,000 approximately 60,000 will ask for accommo- 
dation and/or meals for which they cannot pay. 

(ii) Out of the $57,000,000 which the Federal Government has 
allocated to the Summer '71 Youth Program, less than 
$20,000 is to go towards financing 200 beds in Vancouver. 
The Federal Government is making no provision for meals 
and, furthermore, admission to the beds which they will 
finance is open to any youth without establishing financial 
need. In other words, these beds could all be filled by 
youths who can pay their own way." 

It is anticipated that as many as 2,000 bed spaces will be 
required each night. In this regard it is indicated in the report 
that approximately 1,965 beds may be available. 

The procedure to determine eligibility and provide assistance 
to transients is set out, in which it is stated it is proposed: 

(i) To rent an office trailer and locate it on a vacant lot 
on Sixth Avenue opposite the NOW office located in 
Alexandra Neighbourhood House. 

The owner of the lot is prepared to permit placement of 
the trailer on his property, provided that the City makes 
provision for public liability. A suitable trailer has 
been located for this purpose. 

(ii) To operate the trailer, staffed by City employees, seven 
days a week, from 5:00 p.m. to 1:00 a.m. Our existing 
offices are being fully utilized during normal working 
hours and are not suitably located for the purpose of 
servicing with the overnight transients. 


cont 'd 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Single Transients: 
Revised Program (cont'd ) 

This new arrangement will ensure that: 

(i) All applicants will be seen by our staff, required to 
produce suitable identification and screened as to 
eligibility for assistance. 

(ii) All vouchers for accommodation and meals will be issued 
by our staff only. In this way we will fully control 
the use of facilities being paid for out of public 
funds . 

(iii) We will be able to minimize the possibility for re- 
application . 

Other details in the report are referred to under the following 
headings : 

Agency for Evening and Weekend Referral Service 
Private Home Placements 
Meals and Lodging 
Pacific Hostel 
Works Program 

Revised Estimated Costs of Recommended Program 

and Provision of Funds 

It is reported that: 

"The Director of Welfare Services has discussed cost sharing 
of this program with Senior Provincial Officials. They 
have requested that the Director of Welfare Services submit 
to them the program as a special project for consideration 
under the Canada Assistance Plan. Verbal indications are 
that favorable consideration will be given to this 
submission . 

The Comptroller of Accounts advises that the additional 
funds, if approved, can be provided from the Contingency 
Reserve Fund . " 

The Director of Personnel Services also submitted a report 
from which the following is quoted: 

' Incignbent Proposed Classification Effective Date 

3 New Temporary Social Service Assistant I Approx. May 15 - 

Positions P.G. 17 ($552 - 660) * Sept. 30, 1971 

2 New Temporary Clerk H 

Positions P.G. 12 ($443 - 527) * Approx. May 15 - 

Sept 30, 1971 

2 New Temporary Clerk II Approx .-May 3 5 - 

Positions P.G. 12 ($443 - 527) ** Sept. 30 , IO71 

(Located at 

Pacific Hostel) (19/1 First-balf rates) 

* Plus two Pay Grades for continuous afternoon shifts. 

** Plus one Pay Grade for rotating- shifts and plus one 
Pay Grade for added responsibility. 

Tills report has boon disciis.sed with thn Business Manager of the 
Municipal and l^oKtonal Employ 00s ' Union who conciLra with the 
establlsliment of tlie positions at the level sliown and notes that 
sljift differentials are involved." cont'd.... 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Single Transients: 
Revised Program (cont'd) 

The Board of Administration recommends the following 
recommendations of the Director of Welfare Services be approved: 

"(a) The revised Transient Program, outlined in this report, 
be adopted. 

(b) The additional funds required, estimated at $13,569.00 
be provided in accordance with recommendation of the 
Comptroller of Accounts. 

(c) The additional temporary staff positions be approved in 
accordance with the report of the Director of Personnel 
Services. " 

MOVED by Aid. Wilson, 

THAT His Worship the Mayor be requested to urge the local 
Members of Parliament to meet in emergency session with the 
Vancouver City Council to discuss this situation of transient 
youth; and 

THAT the Board of Administration submit a report on possible 
costs to the City in respect of the revised program. 

- CARRIED 

(His Worship agreed to endeavour to arrange this 
meeting within the next two weeks) 

MOVED by Aid. Bird, 

THAT the additional funds required, estimated at $13,569.00 
respecting the revised transient program, be provided in accordance 
with recommendation of the Comptroller of Accounts; 

FURTHER THAT the additional temporary staff positions be 
approved in accordance with the report of the Director of Personnel 
Services ; 

the foregoing to be subject to the necessary application 
being made for cost sharing under the Canada Assistance Plan. 


- CARRIED 


At this point the Council (in Committee) observed a short 
recess and held an 'In Camera' meeting, following which the 
Council recessed at approximately 12:00 noon to reconvene in open 
session at 2:00 P.M. 

The Council (in Committee) reconvened in tho Council Chamber 
at 2:00 P.M., His Worship the Mayor in the Chair and the following 
members present: 

PRESENT: His Worship the Mayor 

Alderman Adams, Bird, Broome, Calder, 

Linnell, Phillips, Rankin, Sweeney 
and Wilson 


ABSENT: 


Alderman Hardwick (Leave of Absence) 


1 
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DELEGATIONS AND UNFINISHED BUSINESS 

1. Shops Closing By-law: 
Barber Shop Closing 

The Board of Administration, under date of March 19, 1971, 
advised of a communication from Mr. A. Goldsmith, on behalf of 
the Master Men's Hairstylists, requesting a six-day week operation 
be permitted their trade, although the employees will have a 
five-day week. 

Delegations were heard by the Council from the Vancouver 
Master Men's Hairstylists in support of their petition, filing a 
brief dated May 11, 1971. A representative of the Barbers' Union 
Local 120 appeared in opposition to the proposed change. 

MOVED by Aid. Linnell, 

THAT a by-law be submitted to repeal By-law No. 4462, being 
a by-law to regulate the days and hours of the day during which 
shops may remain open for business. 

(not put) 

MOVED by Aid. Adams, in amendment , 

THAT the Corporation Counsel bring into Council a separate 
by-law to give effect to the request of the Vancouver Master Men's 
Hairstylists, only insofar as their particular trade is concerned. 

(Referred) 

MOVED by Aid. Broome, 

THAT the whole matter be referred to the Corporation Counsel 
for recommendation as to the best means to achieve the objective 
of the amendment of Alderman Adams. 

- CARRIED 


At this point the Council (in Committee) observed a short 
recess and held an 'In Camera' meeting. 


DELEGATIONS AND UNFINISHED BUSINESS (cont'd ) 

2. Rezoning Application: Area bounded by 

Kingsway, Baldwin, 30th Avenue and Nanaimo Street 

Under date of April 23, 1971, the Board of Administration sub- 
mitted a report of the Director of Planning and Civic Development 
on an application from Western Pacific Projects Limited, on behalf 
of the owner, to rezone the area bounded by Kingsway, Baldwin 
Street, 30th Avenue and Nanaimo StreetCbeing Lot 1 of Lot A of 
Blocks 4-8 of Block 7, D.L. 393, Group 1, NWD, Plan 9458,) from an 
RT-2 Two-Family Dwelling District and an RS-1 One-family Dwelling 
District to a C-2 Commercial District. Details of study made of 
this application are set out in the report . It is advised both the 
Town Planning Commission and the Technical Planning Board recommend 
the application be not approved. 

A delegation appeared before the Council and submitted a brief 
under date of May 11, 1971. 

MOVED by Aid. Wilson, 

THAT the applicant be given an opportunity to amend his re- 
zoning application for rezoning to a CD-I Comprehensive Development 
District, making any necessary revisions in accordance therewith. 


- CARRIED 
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DELEGATIONS AND UNFINISHED BUSINESS (cont'd) 

3. Proposed Marina: 

False Creek (Park Board ) 

The Board of Administration, under date of April 23, 1971, 
reported in regard to the development of a marina on City-owned 
property in False Creek, including the former V.I.E.W. property. 

The Director of Planning and Civic Development reported as follows 
in this regard : 

"It can be confirmed that there has been no change in the 
situation, as far as permanent development of marinas is 
concerned, from the Council meeting of December 15th at 
which time Council declined to hand over the V.I.E.W. 
property to the Park Board for marina purposes. The 
possibility for some temporary facilities however is under 
discussion and a separate report on this subject is presented 
concurrently. " 

Commissioner Puil , on behalf of the Park Board, appeared before 
the Council in support of the development request and furnished a 
brief dated May 7, 1971, asking immediate approval of Council. 

MOVED by Aid. Adams, 

THAT the submission by the Park Board be received. 

- CARRIED 

(No further action was taken) 

4. Request for Reduction in Lease Rate 
(Champlain Heights) 

United Cooperative Housing Society 

Under date of April 30, 1971, the Board of Administration 
submitted a report of the Supervisor of Property and Insurance 
in respect of a request from the United Cooperative Housing 
Society that the lease rate of Site #18 in Champlain Heights be 
lowered from 8% to 7% to be applied to the first 5-year period 
of the lease, further that future lease rates be tied to the long 
term Canada Bond yield with a maximum ceiling of 7%. 

A representative of the Society appeared and submitted a 
brief dated May 11, 1971, setting out their position in support. 

MOVED by Aid. Rankin, 

THAT the Society be granted their request respecting reduction 
in lease rate to 7% for the first 5-year period and tying future 
lease rates to the long term Canada Bond yield with a maximum 
ceiling of 7%. 

- LOST 

MOVED by Aid. Bird, 

THAT the lease signing date and start of construction be as 
of the date of the issuance of the development permit but in any 
event not later than July 1st, 1971. 

- CARRIED 

(The Council did not take action to approve the requests 
in respect of reduction in lease rate) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

G. Report of Standing Committee on 
General Purposes, April 29, 1971 

MOVED by Aid. Broome, 

THAT, in respect of the report of the Standing Committee on 
General Purposes, Clauses 1, 2 and 3 of Part I be adopted and 
Clause 4 of Part II be received for information, after amendment 
to recommendation (b) of Clause 2 so that the recommendation will 
read as follows: 

"that a Committee comprised of Judge Eckardt, the City 
Prosecutor, and the Chief Constable be appointed to look 
into the matter of witnesses not being in attendance when 
the Court opens; 

further that the Police Commission be invited to appoint 
a representative to the membership of this committee." 

- CARRIED 

H. Report of the Standing Committee 
on Transportation, April 29, 1971 

MOVED by Aid. Calder, 

THAT in respect of the report of the Standing Committee on 
Transportation, dated April 29, 1971, Clauses 1 and 2 of Part I 
be adopted and Clause 3 of Part II received for information. 

- CARRIED 

I. Report of the Standing Committee on 
Planning and Development, May 6, 1971 

MOVED by Aid. Bird, 

THAT the report of the Standing Committee on Planning and 
Development dated May 6, 1971, be adopted. 

- CARRIED 

J. Four Seasons Hotels Limited 

The Board of Administration, under date of May 6, 1971, sub- 
mitted the following report: 

'The Corporntion Counsel reports as follows: 

"In a report by the Board of Administration dated April 
23rd, 1971, on Four Seasons Hotel Development, under the 
heading "Possible Form of Plebiscite", the follov/ing 
statement appears: 

♦If Council 5ives effect to the proposed resolution 
the matter should be presented to the owner electors 
in the form of a question under Section 245 of the 
Charter. The wording of the question as set cut in 
the Charter is as follows :- 

"Are you in favour of the Council having power to 
pass by-laws without the assent of the electors in 
any of the years 1971 to 1975 inclusive, to borrow 
from time to time, by the issue of debentures, 
sums not to exceed over the said period ( * ) 
in tl»e aggregate? The following, in brief and 
general terms, sets out the proposed project: 


cont 'd . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
Four Seasons Hotels Limited (cont'd ) 

The acquisition, by purchase or expropriation ol' 
the following lands and premises: ( ) and by 
acquisition of an interest in the following land, 
land covered by water and premises by purchasing 
the interests of the lessee and sublessee under 
a lease dated May 1st, 1969 and numbered V-1543(4) 
as amended by agreements dated November 17th, 197C 
and numbered V-1543(7) and November If^th, 1970 and 
numbered V-1543{^) or by lease, sublease, or assign- 
ment of lease. 

* the amount to be determined according to the 
amount of property to be taken. 

** the legal description of the property to be 
taken to be accurately stated according to 
the amount and location thereof."* 

In the course of the discussion of this report it was 
suggested that in addition to the funds required for 
the acquisition of the property it would be necessary 
to include funds for its development after acquisition. 
No amount was agreed upon as the estimated cost of 
developing the property, and Council will no doubt 
wish to consult with the Park Board in determining 
that figure. 

At that time. Council passed the following resolution: 

"THAT the matter of the Four Seasons Hotel Develop- 
ment be put to the owner electors as a question under 
Section 245 of the City Charter at the earliest time 
to ascertain whether the property should be acquired 
nnd the Corporation Counsel be instructed to advise 
on the form of the submission and on suitable wording 
of the submission." 

The wording submitted by the Board is the appropriate 
wording and the only matter left to be determined is 
the amount of money to be raised. In that connection 
it is recommended that the City should obtain an inde- 
pendent valuation of the freehold and leasehold interests 
of Harbour Park Developments Ltd. If the question put 
to the ratepayers is answered in the affirmative and it 
becomes necessary to go to arbitration, an outside valuation 
would be required to support the City's position. 

It should be pointed out that in addition to the compen- 
sation that Harbour Park Developments Ltd. would be 
entitled to, the City would also be obliged to compensate 
Four Seasons Hotels Limited for all of the costs that 
they have incurred for consultants', architects', and 
financing fees and engineering studies, and all other 
cost items as well as compensating the company in respect 
of its loss by reason of the frustration of the whole 
scheme of development. 

This last-mentioned figure is very difficult to estimate 
but it is sup;gested that Council, in determining the 
amount to be set out in the question, should ensure that 
the amount is adequate. It would have to be an arbitrary 
figure at this date." 

YOUR BOARD submits the foregoing report of the Corporation 
Counsel for the consideration of Council.' 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont 'd) 


Four Seasons Hotels Limited (cont'd ) 

MOVED by Aid. Adams, 

THAT the Board of Administration report to Council at the 
earliest possible date the amounts, to include acquisition and 
development costs, which should be included in the plebiscite to 
be put to the owner- electors in respect of the Four Seasons Hotels 
Limited matter; the Board to have authority to employ an independent 
valuator as considered advisable; 

FURTHER THAT the City Clerk be instructed to proceed with 
the necessary arrangements for the placing of this plebiscite 
before the owner- electors at a date to be determined by him. 

- CARRIED 

K. Development Permit Application: 

Hotel Development, 1015 Burrard Street 

The Board of Administration, under date of May 10, 1971, 
submitted the following report: 

'The City Engineer and the Director of Planning and Civic Develop- 
ment reports as followsi 

"Mr. Roy Lisogar of Lisogar Construction Ltd. has made an applica- 
tion to amend the plans of a High Rise 240 unit hotel development at this 
site from those previously approved by Development Permit No. A9207. This 
permit had expired because work did not proceed. On request from Mr. Lisogar 
the Director of Planning has reviewed the Development Permit. 

A. THE DIRECTOR OF PLANNING AND CIVIC DEVELOPMENT ADVISES THAT: 

Located at the north west corner of Burrard Street and Comox 
Street, the site is zoned as a CM-2 Commercial District. St. Paul's 
Hospital is opposite on the south side of Comox Street. 

City Council in August 1969, following a Public Hearing approved 
the rezoning of the westerly half of the site from a RM-A Multiple Dwelling 
District to the present CM-2 Commercial District. (The previous approval 
by Council in 1965 was not able to be completed as the required quorum of 
Council members who attended the 1965 Public Hearing no longer existed to 
pass the required amending By-law). 

Changes now proposed by Mr. Lisogar to the hotel development in- 
clude the provision of an additional floor; changes in traffic patterns; 
reduction of a two storey portion of the development adjacent to Burrard 
Street and enlarging a two storey portion adjacent to Comox Street; other 
general and/or minor changes to the previously approved development. 

It is now proposed to change the vehicular entrance and exit 
system. The through driveway from Burrard Street to a 200 car parking 
garage on the west side of the hotel development is to be eliminated. 
Instead there would be a north-south driveway parallel to Burrard Street. 
All vehicular access to or from the parking garage would be either from a 
vehicular crossing on Comox Street or to the lane. 

The vehicular crossing from Comox Street to the parking garage 

would now allow for both exit and entrance. Formerly the crossing provided 

for vehicular entrance only. All vehicular exiting was formerly via the 
City lane to the north. 

Mr. Lisogar suggested that Comox Street be widened to assist in 
the vehicular movement for the changed hotel development traffic arrangements. 

The Technical Planning Board are prepared to approve the requested 
changes but there is concern regarding the revised traffic arrangement 
having particular regard to St. Paul's Hospital on the south side of Comox 
Street. 


cont 'd 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Development Permit Application: 

Hotel Development, 1015 Burrard Street (cont'd ) 

The Technical Planning Board were aware of representations made to 
Council at Public Hearings both in 1965 and in 1969 by St. Paul's Hospital 
on the proposed hotel development. Following the 1965 Public Hearing Council 
required as a condition of approval that: 

'(b) Further consideration by the applicant, in consultation 
with St. Paul's Hospital and submission to tho Technical 
Planning Board of satisfactory means of minimizing the 
traffic congestion on Comox Street which could result 
from traffic generated by both St. Paul's Hospital and 
the new development.' 

Mr. Lisogar by letter dated May 4, 1971, advises in part that 
the new traffic arrangement 

' has been provided to the satisfaction of St. Paul's 

Hospital and is verified herewith by a letter to follow....' 

Further that; 

• At a meeting held with St. Paul's Hospital on April 

30, 1971, it was mutually agreed that an application to the 
City Engineer be made to widen Comox Street between Thurlow 
and Burrard. A letter for permission and for an application 
for a Local Improvement Petition has been forwarded on April 
30, 1971 to the City Engineer ' 

Having regard to the comments of St. Paul's Hospital as reported 
by Mr. Lisogar; and the advice of the City Engineer on the vehicular 
capacity limits of Comox Street if widened - the Technical Planning Board 
APPROVED the requested changes to the hotel development subject to conditions 
which included; 

1. That the applicant first submits a letter satisfactory to 
the Director of Planning from the St. Paul's Hospital 
confirming their agreement to the proposed vehicular ingress 
and egress to the hotel development on Comox Street. 

2. That the approval of City Council is first obtained on the 
report from the City Engineer to the proposed widening of 
Comox Street at this location on a local improvement or other 
acceptable basis. 


B. THE CITY ENGINEER ADVISES THAT; 


In his letter dated April 30, 1971, Mr. Ray Lisogar of Lisogar 
Construction Limited requested the City Engineer to widen the pavement on 
Comox Street to City's design standards under local improvement procedures. 

The design standard, that is the width of pavement for the West 
End streets and a program for paving the streets, is the subject of a report 
which will be considered by Council in the near future. 

In view of the traffic movements generated by St. Paul's Hospital 
(situated on the south side of the street) and the new development, it is 
considered necessary to widen the pavement on Comox Street from Burrard 
to Thurlow Streets (now 24 ft. in width) to a 32 ft. width. 


Lisogar Construction Company have completed their plans for n 

hotel on the north west corner of Burrard and Comox. The estimated completion 

date is August 1972. Unless a pavement width greater than the existini^ 2A ft. 

width is provided, traffic movements to and from this hotel site will conflict 
with the St. Paul's emergency crossing. 


cont 'd , 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
Development Permit Application: 

Hotel Development, 1015 Burrard Street (cont'd) 

The cost to construct curbs and gutters and a 32 ft. pavement in 
this block under local improvement procedures is estimated at $28,000. The 
cost to widen the pavement on the north side only with curb and gutter on 
the 32 ft. alignment abutting the hotel site (Burrard Street to 240 ft. west) 
is estimated at $6,500. 


The cost to widen both sides of Comox from Burrnrd to 240 ft. west 
is estimated to be approximately $10,000. 

It is RECOMMENDED that: 

1. Council adopt a pavement width of 32 ft. on Comox Street between 
Burrard and Thurlow Streets. 


2. The Lisogar Construction Limited crossings be approved, subject 
to that firm giving firm assurance that it will bear the total 
cost of widening the pavement and constructing curbs and gutters 
on the north side abutting this property on the 32 ft. curb 
alignment prior to any use or occupancy of the hotel develop- 
ment in the event that a 32 ft. pavement has not been constructed 
on Comox Street, under local improvement procedures." 


Your Board submits the above report for Council Consideration. • 

MOVED by Aid, Bird, 

THAT the City Council confirm the action of the Technical 
Planning Board in respect of this application and referred to in 
the foregoing Board of Administration report, and the recommend- 
ations of the City Engineer in that report be approved. 


- CARRIED 


L, Property at 3875 Point Grey Road 
(R.C.M.P.) 


Alderman Broome, being a committee of one to take up with 
Ottawa the matter of the City acquiring the property at 3875 Point 
Grey Road, occupied by the R.C.M.P., filed a copy of a communication 
under date of May 5, 1971, forwarded to the Minister of Supply and 
Services . 


It was agreed that copies of this communication would be 
furnished to each member of Council and placed on the Agenda for 
the next meeting. 


COMMITTEE OF THE WHOLE 


MOVED by Aid. Adams, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT the report of the Committee of the Whole be adopted. 


- CARRIED 
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BY-LAWS 

1, BY-LAW TO AMEND BY-LAW No, 3 575 BEING 
THE ZONING AND DEVELOPMENT BY-LAW 
(various locations) 


MOVED by Aid, Calder, 
SECONDED by Aid, Sweeney, 

THAT leave be given to introduce a By-law to amend By-law 
No, 3575, being the Zoning and Development By-law, and the By-law 
be read a first time. 

- CARRIED 

MOVED by Aid, Calder, 
SECONDED by Aid, Sweeney, 

THAT the By-law be read a second time, 

- CARRIED 

MOVED by Aid, Calder, 
SECONDED by Aid. Sweeney, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in the 
Chair . 

- CARRIED 

MOVED by Aid, Calder, 

THAT the Committee of the Whole rise and report, 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid, Calder, 
SECONDED by Aid. Sweeney, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid, Calder, 
SECONDED by Aid, Sweeney, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal , 

- CARRIED 

(The By-law received three readings) 

2, BY-LAW TO CONTRACT A DEBT BY THE ISSUE AND 

SALE OF DEBENTURES ($1,463,871,44) FOR CERTAIN 
PAVEMENT, CURB AND GUTTER AND SIDEWALK 
IMPROVEMENTS 


MOVED by Aid, Adams, 
SECONDED by Aid. Calder, 

THAT leave be given to introduce a By-law to contract a debt 
by the issue and sale of debentures in the aggregate principal 
amount of $1,463,871,44 in lawful money of Canada for certain pave- 
ment, curb and gutter, and sidewalk projects constructed as local 
improvements and for imposing an annual special rate on real 
property specially benefited by such local improvements, and the 
By-law be read a first time, 

- CARRIED 

MOVED by Aid, Adams, 
SECONDED by Aid. Calder, 

THAT the By-law be read a second time, 

- CARRIED 

MOVED by Aid, Adams, 
SECONDED by Aid, Calder, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in the 
Chair , 

- CARRIED 

MOVED by Aid, Adams, 
SECONDED by Aid, Calder, 

THAT the Committee of the Whole rise and report, 

- CARRIED 

The Committee then rose and reported the By-law complete. 


cont 'd . 


59^ 


Regular Council, May 11, 1971 17 

BY-LAWS (cont'd) 

By-law to contract a debt by the Issue 
and Sale of Debentures (cont'd) 


MOVED by Aid. Adams, 
SECONDED by Aid. Calder, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Calder, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED 

(The By-law received three readings) 

ENQUIRIES AND OTHER MATTERS 

Alderman Wilson - referred to the 1913 agreement between 

Canadian Merchant Fleet the City of Vancouver and the Canadian 

National Railway to establish a shipping 
line out of the Port of Vancouver and 
spoke to the matter advising he would be 
placing a motion before Council. 


expressed the view that the Council 
should consider present procedures in 
regard to collection of taxes and 
water rates and other matters in 
general relating to the tax structure. 
The Alderman advised a motion would be 
presented to Council for consideration. 


commented on the proposal to develop 
the I.B.M. building in similar architect- 
ural design to the Toronto Dominion Bank 
Building in the Pacific Centre project. 
The Alderman enquired regarding City 
control in respect of design of this 
building, following which it was 
instructed that the Director of 
Planning and Civic Development report 
to Council within the next two weeks 
as to how the City can give effective 
consideration to this construction. 


NOTICE OF MOTION 

The following Notices of Motion were submitted and recognized 
by the Chair: 

1. Speed Limit: 

Marine Drive from Oak Street 
to Boundary Road 


MOVED by Aid. Phillips, 
SECONDED by Aid. Broome, 

THAT the speed limit on Marine Drive from Oak Street to 
Boundary Road be 35 M.P.H. as part of a perimeter road system in 
the City. 

(Notice) 


Alderman Broome - 
Matters in general re 
Taxes and Water Rates, 
Procedures, etc. 


Alderman Broome - 
I . B . M. Building 
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NOTICE OF MOTION (cont'd ) 

2 . License Fee for Barbers 

MOVED by Aid. Phillips, 
SECONDED by Aid. Calder, 

THAT WHEREAS the present license fee for barber shops is 
$20 per annum irrespective of the number of chairs; 

BE IT RESOLVED THAT the license fee for barbers be reduced 
to $5.00 per chair for barber shops of three chairs or fewer. 

(Notice) 

3. Taxation based on 100% Value 
of Land and Improvements 

MOVED by Aid. Linnell, 
SECONDED by Aid. Broome, 

THAT the City Council obtain a report from the Board of 
Administration on the effect of taxes based on 100% of land value 
and 100% of the value of improvements. 

(Notice) 

4 . Canadian Merchant Fleet 

MOVED by Aid. Wilson, 

THAT His Worship the Mayor write to the Honourable 
W.A.C. Bennett and the Honourable Don Jamieson requesting that 
the Premier of British Columbia and the Minister of Transport 
discuss at their forthcoming meeting on transportation matters, 
the question of the obligation of the Canadian National Railway 
to establish a trans Pacific ship service operating out of the 
Port of Vancouver; 

FURTHER THAT the good offices of the Senior Governments be 
sought in obtaining fulfillment of the 1913 agreement terms. 

(Notice) 


The Council adjourned at approximately 4:50 P.M. 

*** 


The foregoing are Minutes of the Regular Council Meeting 
dated May 11, 1971, adopted by the Council on May 18, 1971. 


BOARD OF ADMINISTRATION (WORKS) 1 

May 7th, 1971 

The following is a report of the Board of Administration: 


WORKS & UTILITY MATTERS 


CITY ENGINEER'S REPORT 


RECOMMENDATIONS ; 

1. ENCROACHMENT AGREEMENT - 

LOT 6, BLOCK 351, D. L. 526 
25A6 GRANVILLE STREET 

"The building situated on Lot 6, Block 351, D. L. 526, knovm as 
254.6 Granville Street, encroaches upon the City street a maximum of 5/l6ths 
of an inch. This encroachment has been validated in the past, and the ovmer 
has requested a renewal of the validation of the encroachment on the expiration 
of the present agreement (May 31st, 1971) . 

I RECOMMEND that the encroachment from the building situated on 
Lot 6, Block 351, D. L. 526, be validated in accordance with the Encroachment 
By-Law." 


Your Board RECOMMENDS that the foregoing be approved. 

2. Tender No. 56-71-2 

- Supply of Asphalts, Liquid and Paving 

The City Engineer and Purchasing Agent report as follows :- 

"Tenders for the above supplies were opened by the Board 
of Administration on April 5, 1971, and referred to the 
City Engineer and Purchasing Agent for report. 

The working tabulation is on file in the Purchasing 
Agent's Office. 

Funds for this purchase are provided in the Revenue Budget. 

The 5% Provincial Sales Tax is in addition to all prices 
shown in this report. 

Your Board, the City Engineer and Purchasing Agent recommend 
acceptance of the low bids as follows :- 

Shell Canada Limited 

For the supply of M.C. Grades of Asphalt {@ .172 imp. gal), 
and RSI Emulsions (@ .175 imp. gal), as and when required, 
for a 12 month period, at a total estimated cost of 
$34,400.00. 
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(WORKS - 2) 


Clause 2 Continued 

Standard Oil Co. of B.C. Ltd. 

For the supply of RS 2K Emulsions (@ .189 imp. gal.) as 
and when required, for a 12 month period, at a total 
estimated cost of $45,360.00. 

Gulf Oil Canada Ltd. 

For the supply of 85/100 Asphalt {@ 30.74 ton), as and 
when required, for a 12 month period, at a total 
estimated cost of $76,850.00." 

Your Board 

RECOMMENDS that the recommendation of the City Engineer and 
Purchasing Agent be approved, subject to the 5% Provincial 
Sales Tax, and contracts satisfactory to the Corporation 
Counsel. 


3. Tender No. 57-71-4 - Supply and Delivery of 
Meters for Water Works Service 


The Purchasing Agent and City Engineer report as follows :- 

"Tenders for the above were opened by your Board on 
March 22, 1971, and referred to the City Engineer and 
Purchasing Agent for report. The working tabulation 
is on file in the Purchasing Agent's Office. 

Bidders were requested to submit prices on:- 

A. Meters equipped with Standard Registers (1" to 2" 
sizes) . 

B. Meters equipped with Round Reading Standard Registers 
(sizes 3" to 8" compound and 4" to 8" fire line). 

C. Meters equipped with Remote Reader Units (1" to 2" 
sizes) . 

D. Meters equipped with Remote Reader Units (3" to 8" 
s izes) . 

E. Extensions for meter dials. 

F. Remote Reader Units, suitable for presently owned 
City Meters. 

The total costs shown are based on an estimated quantity 
for a 12 month period, and include taxes and adjustments 
(including 5% Provincial S.S. Tax), to the tendered price 
as set down in the Schedule of Quantities and Prices. 

The recommended bids for meters are for the lowest bids 
which meet specifications. The recommended bids for 
extensions for dials and remote reader units are for the 
lowest bids which meet specifications, and also fit the 
meters specified. 

No bids were submitted for items 22, 23 and 24, and no 
bids to specifications were submitted for items 34, 35 
and 36. 


The City Engineer and the Purchasing Agent recommend 
acceptance as follows:- 
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Clause 3 Continued 

Rockwell Manufacturing Co. Ltd. 

Items 1-7, 11 - 21, 28 and 29 at a total estimated 
cost of $50,585.73. 

Neptune Meters Ltd. 

Items 8, 9 and 10 at a total estimated cost of $15,949.69. 
Emco Supply 

Items 25 - 27, 30 - 33 at a total estimated cost of 
$1086. 63. " 

Your Board 

RECOMMENDS that the recommendation of the City Engineer and 
Purchasing Agent be approved, subject to a contract satisfactory 
to Corporation Counsel. 


CONSIDERATION ; 

4. P. C. Concrete Curbs and Gutters on Both Sides 

of 53rd Avenue from Fraser Street to Ross Street 

The City Engineer reports :- 

"A sufficiently signed petition for P. C. Concrete Curbs 
and Gutters on both sides of 53rd Avenue from Fraser 
Street to Ross Street was advanced to a Court of Revision 
on November 19th, 1970. A delegation appeared at the 
Court, objecting to this project. Subsequent to the 
Court of Revision, Council determined that this project 
be not undertaken. A letter dated February 4, 1971, was 
received requesting that the project ' . . . . now be approved 
on the basis that the petition was properly completed'. 

On February 23, 1971, Council instructed:- 

' THAT each of the property owners affected by this 
local improvement project be advised that Council 
is reviewing the proposed local improvement, and 
the reaction of property owners to it be obtained 
forthwith, having been given the details of the 
project including cost. ' 

The instructions of Council have been carried out with the 
following results :- 

(There are 62 property owners affected by the project.) 

Number of Percentage of Percentage of 
Owners Those Replying All Owners 

In Favour 37 ) 

In Favour (but returned 

late)l 1 ) 40 

In Favour (but only 'half 

signed')^ 2) 


78.43% 64.52% 


Continued 
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Clause 4 Continued 

Number of Percentage of Percentage of 

Owners Those Replying All Owners 

( Continued) (Continued) (Continued) 

Opposed 11 21.57% 17.74% 

No Reply 11 - 17.74% 

TOTALS 62 100% 100% 


(1) The late return was from a church and had to be signed by 
trustees . 

(2) One of joint owners. In one case, a note says husband is 
in hospital. 

To defeat a local improvement 'on the initiative' requires 
filing of objections by more than one-half (50% +) of the 
owners . 

A local improvement petition requires signatures by at 
least two-thirds (66.67%) of the owners. 

If Council wishes to proceed with this project, the 
following action can be taken:- 

(a) That the part of the resolution of Special 
Council, November 19, 1970, dealing with 
Project No. 27 of Schedule 400 (53rd Avenue) 
be rescinded. 

(b) That Project No. 27 of Schedule 400 for Curbs 
and Gutters on 53rd Avenue from Fraser Street 

to Ross Street be undertaken, and the City Engineer 
be instructed to add this project to Contract No. 
711 for projects in the November 19, 1970, Court 
of Revision. 

If Council wishes not to proceed with the project, this 
report can be received for information. " 

Your Board submits the foregoing report for Council CONSIDERATION. 


* * * * * 


y 

FOR ADOPTION SEE PAGE{S) AJ.A — 


Board of Administration, May 7, 1971 (BUILDING - 1) 

BUILDING AND PLANNING MATTERS 

INFORMATION 


1. Transportation Corridor: 
Champlain Heights Area 

The Director of Planning and Civic Development and the City Engineer 
report as follows: 

"On February 16, 1971, Council resolved: 

'THAT, given that the Greater Vancouver Regional District 
"suggested public transportation system" includes major 
upgrading of Boundary Road between Highway 401 and S.E. 
Marine Drive; 

BE IT RESOLVED THAT the Planning and Engineering Depart- 
ments report on what steps would be necessary to reserve 
a transport corridor in the Champlain Heights area. ' 

Boundary Road has been shown as a major arterial on our major 
street plan since 1928. In this connection and in co-operation 
with the Municipality of Burnaby , a right-of-way of 132' has been 
provided for on Boundary Road from Burarrd Inlet to S.E. Marine 
Drive, except in the section from 29th Avenue to Vanness Avenue 
where it is only 100'. The building line was established by 
By-law in 1955 and current subdivision plans for Champlain Heights 
and the City lands on the West side of Boundary Road between 
29th Avenue and Tanner Street have allowed for this widened right- 
of-way. This provides sufficient width for a future arterial 
street of up to six lanes in width, plus left turn bays within 
a landscaped median, over the entire length of Boundary Road from 
Burrard Inlet to S.E. Marine Drive, or in sections as required. 

Future extensions of Boundary Road south across the North Arm 
of the Eraser River may be possible, which in turn could connect 
to Highway 499 and/or any future major highways south of the North 
Arm. Although studies have been carried out in the past, there is 
no commitment to any such system. 

Your officials are of the opinion that the wide (132') right-of- 
way being provided for on Boundary Road is sufficient to accom- 
modate the currently foreseeable requirements for transportation 
and utility facilities along that route. 

The need for any additional transportation and utility corridor 
capacity on Boundary Road might arise from regional needs which 
would, of course, have to be determined on a regional basis. 
While the matter of such a study was touched on in a report to 
Council on March 16th, 1971, titled 'Transportation Corridors 
and Land Use Control', the Regional District has not yet commenced 
examination of this aspect. 

It is suggested that Council may wish to receive the report and 
sent a copy to the Greater Vancouver Regional District Office." 

Your Board submits the foregoing report of the Director of Planning and 
Civic Development and the City Engineer for Council's INFORMATION. 


* * * * * 
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Board of Administration, May 7, 1971 . . 


FINANCE MATTERS 

RE COMMENDAT I ON 

1 . Purchase of Police Recording Ecfuipnent 

The City Engineer reports as follows: 

"Council approved a recommendation from the City Engineer on 
December 11, 1970, that $20,500 be provided in advance of 
the 1971 Communications Capital Budget for the replacement 
and expansion of the present recording equipment in the 
Police Report Centre because of the urgent need to replace 
the present equipment as soon as possible. The City Engineer 
was authorized to call for bids for the supply and installa- 
tion of this equipment. 

An amount of $11,500 has also been included in the 1971 
Communications Capital Budget for similar recording equip- 
ment for Fire Department operations and bids for this 
equipment were called at the same time as the Police 
recorder equipment, in order to get the best price by 
obtaining bids for both equipments at the same time . 

The prices received on these tenders indicate that it would 
be more economical to expand the channel capacity of the 
Police recorder equipment and use one machine at the Police 
Department for recording both Fire and Police calls. To 
purchase the one machine with the expanded channel capacity 
at this time will necessitate advancing the $11,500 provided 
in the Basic Capital Budget for the Fire Department recorders. 

I RECOMMEND that $11,500 be provided in advance of the 1971 
Communications Basic Capital Budget to allow sufficient funds 
to purchase Police Recorder equipment and to make connections 
to this equipment for recording Fire calls." 

Your Board RECOMMENDS that the foregoing report of the 
City Engineer be adopted. 

CONSIDERATION 

2. Civic Reception: 

State of California Rugby Team 

A letter has been received from the British Columbia 
Rugby Union, under date of April 29, 1971, advising that the State 
of California representative rugby team has accepted an invitation 
from British Columbia to be our Centennial guest this year. This 
is the first time that California has sent a full representative 
team to visit another Country. 

The games will be as follows: 

23rd May - 1:30 p.m. kick-off at Brockton Oval. 

Game against Vancouver Mainland Reps. 

26th May - 6:30 p.m. kick-off at McAdam Park, Duncan, Vancouver Island. 
Game against Vancouver Island Reps. 

29th May - 1:30 p.m. kick-off at Thunderbird Stadium, U-B.C. 

International game against British Columbia Reps. 


G b 
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(FINANCE - 2) 
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The B.C. Rugby Union is requesting that the City host 
a dinner or luncheon in honour of the Rugby Team. The approximate 
cost, if local players and officials are included, will be $200. 

An invitation is extended to His Worship the Mayor and 
Members of Council to attend the games in Vancouver. 

Your Board notes that Council has dealt with similar 
requests as follows : 

April 1971 - Can. Amateur Swimming Assn. - No Action. 


Feb. 1971 - All-Japan International High School- $350 Approved and 


Your Board submits the foregoing for the CONSIDERATION of 
Council and, should the request be approved, arrangements be left 
in the hands of the Entertainment Committee . 

(Copies of letter dated April 29, 1971, from the B.C. Rugby 
Union are circulated for the information of Council.) 


Reception for French Swimming Team. 


Rugby Team - Civic Dinner. 


Entertainment Cttee . 
be empowered to make 
necessary arrangements 


****** 


ADOPTION SEE PAGERS) 
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BOARD OF ADMINISTRATION 
PERSONNEL MATTERS 

REGULAR REPORT APRIL 30, 1971 

RE COMMENDATI ON 

1. Salary and Classification Review - 

Three Positions - Health Department. 

The Director of Personnel Services reports as follows: 

"As requested by the City Medical Health Officer, I have 
undertaken a review of the duties and responsibilities of 
the three positions of Nutritionist I and II in the Health 
Department. A survey of salaries paid for similar work in 
other Canadian public jurisdictions was also conducted. 
The results of this study are detailed below. 

(a) Nutritionist I - D.J. Smith 

The inciimbent of this position assists in developing and 
implementing a general nutrition education program in her 
assigned work locations. Health Units No. 1 and No. 3. 
Specifically, she assists in the in-service training of 
new nurses by acquainting them with nutrition principles 
and practices, participates in group and panel discussions 
with nurses and P.T.A. groups as a general resource person, 
provides nutrition counselling and special diet information 
for individuals visiting the 60 and Up Clinic on referral 
from other staff members, and attends meetings of various 
community groups as an advisor on nutrition standards, meals, 
and budgeting. Miss Smith is also a member of the Prenatal 
Instructors' Committee at the unit level (which plans for 
and evaluates classes for expectant parents) to ensure the 
inclusion of a nutrition component in this education program, 
and has also been involved in setting up nutrition programs 
and standards in day care centres for children. She advises 
officials of other organizations on nutrition matters as 
requested, and answers enquiries from the general public. 
A review of external rates of pay for this type of work and 
a consideration of internal salary relationships indicate 
that this position is correctly classified and equitably 
rated. Consequently, no change in salary or classification 
is recommended at this time. 

(b) Nutritionist I - R. Callaway 

The incumbent of this position is assigned to both the City 
Social Service Department and Children's Aid Society. 

In the Social Service Department, Mrs. Callaway conducts 
general group discussions and orientation sessions for social 
workers on nutrition principles, and serves as a consultant 
to social workers on more specific problems encountered such 
as food costs, normal and therapeutic diets, and general home 
management. She also makes some home visits to persons 
receiving public assistance, and evaluates the food service 
at Taylor Manor and Pacific Hostel. 

. . . Cont'd. 
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Clause No. 1 (Cont'd.) 

In the Children's Aid Society, Mrs. Callaway serves as a 
consultant to the social workers on general nutrition and 
home management matters, conducts orientation sessions for 
cooks and housekeepers of the Society's group homes, and 
makes analyses of food costs. 

In considering the overall duties of this position, I find 
it to be correctly classified and also equitably rated in 
relation to external and internal salaries. No change in 
classification or pay grade is recommended. 

(c) Nutritionist II - R.H. Sarles 

The incumbent of this position has the overall responsibility 
for developing policies and plans for a nutrition education 
program for the Metropolitan Health Service, and interpreting 
these to organizations, groups, and individuals as necessary, 
under the general direction of senior staff in the Health 
Department. She conducts assessments of the nutritional 
status and needs of the community at large and conducts 
research into the kinds and costs of food required to main- 
tain good health and prepares food budgets for normal and 
special diets. Mrs. Sarles supervises two Nutritionists I 
and personally serves as a consultant to the staff at Health 
Units 2, 4 and 5 and also to Richmond and Burnaby. She is 
involved in ensuring the establishment and maintenance of 
suitable standards of food service in the City Jail, Pacific 
Hostel, Taylor Manor, Meals on Wheels, and also child care 
institutions, and she provides nutrition counselling for the 
geriatric program. She prepares nutrition education informa- 
tion for publication or presentation through the mass media. 
In consideration of external rates of pay for this type and 
level of work, I recommend that the salary for this position 
be adjusted from Pay Grade 24 to Pay Grade 25, ($791-947) 
effective May 16, 1970. 

The estimated recurring annual cost of this proposal determined 
by the increase in the final step in the pay range at 1971 
rates and including fringe benefits at 10% will be $560. The 
Comptroller of Accounts advises that the additional funds for 
1970 {Ih months) and 1971 (12 months) estimated at $890 would 
be available within the Health Department's budget. 

The City Medical Health Officer and Assistant Business Manager 
of the Municipal and Regional Employees' Union are both in 
agreement with these recommendations." 


SUMMARY 


Incumbent 


Present 
Classification 


Proposed 
Classification 


Effective 
Date 


R.G. Callaway 
D.J. Smith 


Nutritionist I 
($690 - 827) 
Pay Grade 22 


No Change 


R.H. Sarles 


Nutritionist II 
Pay Grade 24 
($758 - 905) 


Nutritionist II 
Pay Grade 25 
($791 - 947) * 


May 16, 
1970 


* ($866 - 947) Salary Range under 

Personnel Regulation No. 160-1 (a) (2) 

Your Board RECOMMENDS that the foregoing recommendations of 
the Director of Personnel Services be adopted. 


****** 

FOR ADOPTION SEE PAGE(S) £^h. 
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BOARD OF ADMINISTRATION 

PROPERTY MATTERS 
MAY 7, 1971 

RECOMMENDATIONS 


1 . False Creek 

Lease of Additional Area of Clay's Wharf Limited 

The Supervisor of Property and Insurance reports as follows: 

"In a letter dated March 2lj., 1971 to the Mayor and City Council, 
Clay's 1/Iharf Ltd. explained some of the history of their 
marina operation and requested a lease of additional water 
area, which was previously under lease to Giroday Sawmills 
Limited. The City took ownership of these False Creek 
lands in August, 1969, under the conditions that all existing 
leases would be honoured. 

Mr. Clay entered into a monthly rental agreement with the 
City on the land and water he now uses effective June 1, 1970, 
and is still in occupancy on that basis. 

Right after entering into the rental agreement with the City, 
Clay's Wharf Ltd. complained to the City Engineer of silting 
from the Granville Street Bridge drains filling in the area 
around his shipways. At that time, the company was informed 
that the City would not be responsible for any dredging of the 
basin. It has been noted that the dredging carried out by the 
company extends beyond the water area leased by the City. 

The Company has been in operation at this location since 1932 
and as such the shipways are an outright use. However, the 
charter boat and marina use is non-conf orming . If the company 
is to extend the marina operation, a development permit 
application would be required through the Board of Variance 
and approved by the Technical Planning Board. There is, at 
present, no indication aS to the size and nature of the 
proposed expansion of the company's present operation beyond 
the fact that they are asking for a lease of approximately 
30,000 sq.ft. of additional water area. 

Requests by other interested parties into the setting up of 
a marina for an interim use in False Greek are under investi- 
gation. However, Zoning By-law restrictions, lack of existing 
sanitary facilities and pending Provincial Government legis- 
lation concerning discharge from boats in marinas, will require 
some time to allow these problems to be resolved. 

City Council April 27, 1971 approved a recommendation that the 
Supervisor of Property & Insurance be authorized to continue 
negotiations with private developers for interim use of the 
land and water formerly occupied by the Giroday Sawmill. 
Clay's operation adjoins this site and it is proposed to keep 
their request in mind when the land and water is available for 
temporary marina use. 

RECOMMENDATION: 

(a) In view of the circumstances now existing on City-owned 
lands and water in the False Creek area, it is 
recommended that water use for marina purposes not be 
approved until such time as the requirements for interim 
marina use are established. 

(b) It is further recommended that Clay's Hlharf Limited be 
forwarded a copy of this report for information." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of 
Property & Insurance be adopted. 


Board of Administration, May 7, 1971 (PROPERTIES - 2) 

2 . Liability Insurance 

Your Board has received the following report from the Director 
of Finance: 


"(a) Background 

On November 3, 1970 Council approved recommendations establishing 
a committee of officials, with the Deputy Director of Finance 
as chairman, to review the City's existing liability insurance 
coverage, examine the total picture of the potential liability 
risk the City could be subject to, review the possible coverage 
available in the world insurance markets, and make any necessary 
report and recommendations to Council. Council further approved 
the appointment of Mr. Douglas Macdonald as consultant to assist 
the committee. 


The City's existing liability insurance expired on April 1, 1971 
and in March Council approved extending the exit, cing policy for 
1 year to give the committee adequate time to complete its 
review and report to Council. 

The review is proceeding in a most satisfactory manner. This 
report is an interim report both for the information of Council 
and to recommend a course of action which the committee feels 
will result in the City being able to obtain the best policy 
options and price for Council consideration, 

(b ) What Liability Insurance is and the Nature of the Risks 

In general, liability insurance protects the insured, i.e. the 
City (including its Boards and Commissions), against claims from 
persons who are injured or suffer loss or damage as a result of 
the operations or activities of the insured as specified in the 
insurance policy. Under the existing policy only limited aspects 
of the operations or activities of the City are covered. 

It is easier to visualize the overall picture by considering the 
following two columns. 


Type of injury suffered 
by other Party 

Bodily injury 
Property damage 
Financial loss 
Injury to reputation 
Mental anguish 


City's Areas 
of Exposure 

Premises and facilities 
Utilities 

Physical operations 
Products 
Malpractice 
Police 

Permits and advice 
Gontrac tual 
Animals 

Contingent based on action 

of others 
Vehicle s 
Athletic events 
Bridges 
Pollution 

Water craft & maritime risks 
Blasting 


Such a list basically blankets the City's risk exposure and the 
damage or injury that can be suffered by another party. Making 
the list at this time does not suggest that it is the committee's 
opinion that all the risks should be covered. Some of them 
will involve too high a cost in relationship to the risk and some 
very definitely need consideration by Council at the appropriate 
time. The list is included in this report in order to provide 
Council with an overall picture of the subject. 


Cont'd. . ./3 
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Clause 2 Cont'd. 


(c ) The World Market 

The capacity of the world wide insurance market for physical 
asset insurance (fire, extended coverage, earthquake) is such 
that many organizations requiring large amounts of insurance are 
actually unable to obtain full coverage of their needs, at any 
price. In other cases it takes the entire world market to 
produce coverage for a sin£le risk (our bridges are an example 
because of the earthquake coverage). However, the world market 
for liability insurance is such that it should be possible to 
obtain sound, competitive proposals on coverage, limits of 
liability, deductibles, price -- with high quality Underwriters. 

(d) Suggested Approach to the Market 

The liability insurance review committee suggests, and so 
recommends to Council, that our best method of approaching the 
market is as follows: 

(i) Select four properly qualified Brokers who are experienced 
in the liability insurance field and who are large enough 
to be able to approach the entire insurance market with 
authority. This represents two local firms and two national 
firms. It should avoid the confusion in the market of 
having representation from too many sources, but will at 
the same time assure the City of a complete world wide 
approach to the insurance markets. 

(ii) The committee will supply to each of the participant 

Brokers basic guidelines in respect of minimum limits of 
liability, maximum deductibles, areas of exposure for 
which coverage is not desired, together with any special 
clauses or covenants required in the contract. The 
committee will also supply to each participant such 
reasonable underwriting information as he may require. 

(iii) Ask each Broker to submit firm proposal-quotations for a 

broad, comprehensive type of liability insurance, including 
the form of contract, markets, limits of liability and 
deductibles, which he suggests will meet the needs of the 
City of Vancouver, and which will include the guidelines 
established by the review committee. 

(iv) Following a common date for submission of the proposal- 
quotations, the committee will analyze them and report 
to City Council with recommendations that the Broker 
submitting the best proposal-quotations, be retained to 
place liability insurance for the City. This could be 
either on the firm basis of the proposal-quotation or 
subject to negotiation of any changes recommended by the 
committee and approved by Council or any other changes 
that might be desired by Council as a result of its 
deliberations. In effect. Council would appoint the 
Broker making the best submission to place the finally 
determined liability insurance coverage. 

( e ) Recommendation 

I recommend that Council approve the method of proceeding 
as described in Section (d) above and that the four brokers be 
the following 

March & McLennan Ltd. 
Reed Shaw Osier Ltd. 

Macaulay Nicholls Maitland & Co. Ltd. 
Leslie Wright & Rolfe Ltd. 


cent ' d . . . . /i^ 


bid 


Board of Administration, May 7, 1971 (PROPERTIES - 4) 

Clause 2 Cont'd. 


(e) Note: The suggested approach to the markets has been 

accepted by the Brokers in writing without in any 
way prejudicing Council's position." 

Your Board 

RECOMMENDS that the recommendations of the Director of Finance 
be approved. 

3- (a )Sales; Residential 

Recommended that the following sale by tender received by the 
Supervisor of Property and Insurance be approved under the terms and 
conditions set down by City Council, being in this case the highest 
offer received. 

Re: Lot 5, Block 6, D.L. 31i4- 

N/S 50th Ave. East of Dunbai' St . 


NAME 


Dora 

Ann 

Mowat 


LOT APPROX. SIZE 

5 Irregular 

1 1 ,520 sq.ft, 


SALES PRICE TERMS 


$26,555.00 


City 
Terms 
@ 9% 


CONDITIONS 

This lot known 
to contain 
peat and no 
guarantee given 
to soil 
stability. > 


(b) Sales: Residential - Champlain Heights 


Recommended that the following applications to purchase received by the 
Supervisor of Property & Insurance be approved under the terms and conditions 
set down by City Council. These lots are marketed on the basis of fixed 
price in acccrdcince with Council's instructions regarding the sale of single 
family residential lots in Champlain Heights. 


re: Lot hi, D.l: 339, Plan 13^59 

S/S 50th Ave, bet. Tyne & Toderick 


N aine 

John G. 
Piccolo 


Lot 


Approx. Size 


hi 5?. 5' X 123.50' 


Sales Price 


$1U,000.00 


Terms 

City 
Terms 
© 9% 


Conditions 


Name 

Allen 
Johnson 


Irvin J. 
Schmidt 

Matilda 
J.Schmidt 


Re: Lots 71 & 76, D.L. 339, Plan 13659 
N/S 52nd Avenue bet. Tyne & Toderick 


Lot 
71 

76 


Approx. Size 
59. 9U X 120' 


Sales Price Terms 


$15,000.00 


U3.03 X 116.22 $15,750.00 
"^2^- 13U.32 


City 
Terms 
® 9% 

City 
Terms 

© 9% 


Conditions 


Cont'd. . . /5 
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Lite 

Constr. 

Limited 

Lite 
Constr. 

Limited 

Lite 
Constr. 


H. & P. 

Constr. 


H. & P. 

Constr. 


Lite 
Constr. 


Lite 
Constr. 


Re: Lots 2, 3, h, Ih & 1?, D.L.339, Plan 13609 
South Side li9th Avenue, East of Tyne Street 


h2.^ X 127.78 

35Tt T2irniii 


$12,500.00 


li2.g X 12li.lili $12,500.00 
3F32 120 


lli 


15 


li2.5 X 120 
3^25 


li3.5 X 120 


li3.5 X 120 
3935 - 


$12,500.00 


$12,700.00 


$12,700.00 


City 
Terms 
@ 9% 

City 
Terms 
© 9% 


City 
Terms 
© 9% 

City 
Terms 
© 9% 

City 
Terms 
At 9^ 


Bulkhead agreement 1' 
above lane. 


Bulkhead agreement 1' 
above lane. 


Bulkhead agreement 1' 
above lane. 


Bulkhead agreement 1' 
above lane. 


Bulkhead agreement 1' 
above lane. 


Re: Lots 58 & 59, D.L. 339, Plan 13659 
N/S 5lst bet. Tyne & Toderick Sts. 


58 h9 X 126. ul $lli,000.00 

60. U9 123. UO 


59 h9 X 12li.26 $lli,OOO.CO 

126.01 


City 
Terms 
© 9% 

City 
Terms 
® 9% 
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REPORT TO COUNCIL 
STANDING COMMITTEE OF COUNCIL ON GENERAL PURPOSES 

April 29, 1971 


A meeting of the Standing Committee of Council on General 
Purposes was held on Thursday, April 29, 1971, at 9:30 a.m., in the 
No. 1 Committee Room, City Hall. 


PRESENT; 


ABSENT : 


CLERK: 


Alderman Broome (Chairman) 
Aldermen Adams, Bird, Calder, 

Linnell, Phillips, Rankin, 

Sweeney and Wilson 

His Worship the Mayor (Civic Business) 
Alderman Hardwick 

D. Scott 


Adoption of Minutes 

The minutes of the meeting held April 8, 1971, were adopted, 


PART I 

The following recommendations of the Committee are submitted 
to Council for consideration. 

RE C OMMEN DAT I ON S 

1. New Position: Vancouver Rental 
Accommodation Grievance Board 

The Vancouver City Council on March 23, 1971, when dealing with 
a report of the Board of Administration, Finance matters, dated 
March 19, 19 71, re a new position in the Vancouver Rental Accommodation 
Grievance Board office passed the following motion: 

"THAT consideration of this clause be referred to the 
Standing Committee on General Purposes to review the 
operation of the Vancouver Rental Accommodation 
Grievance Board; 

FURTHER THAT in the meantime the temporary position 
be continued." 

Mr. W. 0. Banfield, Chairman and Mrs. T. Galloway of the Board 
were present and answered questions with respect to the volume of 
work handled by the staff and need for the permanent appointment of 
a Clerk-Stenographer II for that Board. 

In the report submitted by the Vancouver Rental Accommodation 
Grievance Board under date of January 29, 1971, it was advised that 
and "Application for the Rental of Residential Accommodation" which 
follows the revisions of the Landlord and Tenant Act and the City 
By-law had been forwarded to the Law Department for its reaction 
and suggestions. Mr. Baker advised that this matter was under study 
by his Department. The Committee was of the opinion that a standard 
rental application form would be desirable. 

Mr. Banfield stated that he had received a booklet entitled 
"Tenants Rights in Canada" which was produced by the Canadian Council 
on Social Development, Ottawa. It was agreed that sufficient copies 
be purchased for distribution to each member of Council. 

After due consideration it was 


cont ' d 
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RECOMMENDED that 

(a) a permanent position of a Clerk-Stenographer II be established 
for the Vancouver Rental Accommodation Grievance Board, 
effective when adopted in accordance with the classification 
report of the Director of Personnel Services, and the neces- 
sary funds be provided from Contingency Reserve. 

(b) when the Chairman of the Vancouver Rental Accommodation 
Grievance Board receives information from the Corporation 
Counsel with respect to an "Application for the Rental of 
Residential Accommodation" that he report to Council on the 
matter of a suitable "rental contract" form. 

2 . Time Attending Court 

At a meeting of the Committee on March 23, 19 71, Judge Eckardt 
advised of rules enacted by the Law Society of Ontario and it was 
agreed that when a copy of these rules are received, the Committee 
would again discuss this matter. In a communication dated March 18, 
19 71, Judge Eckardt forwarded a copy of the Law Society of Upper 
Canada "Notes to the Profession". However, he suggested in this 
letter that if the Committee makes recommendations to the Law Society 
of British Columbia along the lines of the "Notes" that it include 
three more items: 

(a) Lawyers being prompt 

(b) Lawyers setting down more than one case for hearing on 
any given morning or afternoon unless they are set for 
hearing in the same Court, before the same Judge 

(c) Lawyers requesting needless or frivolous adjournments. 

In a further letter dated April 5, 1971, Judge Eckardt advised 
that he had been notified by the Assistant Secretary of the Law Society 
of Upper Canada that the matter in question is presently receiving 
further consideration in Ontario by its Professional Conduct Committee. 

Judge Eckardt was in attendance and brought three matters 
forward for the consideration of the Committee. He suggested 

(i) that a Committee be appointed to discuss with the Law 

Society of British Columbia the rules contained in the Law 
Society of Upper Canada "Notes to the Profession" and the 
three suggestions contained in his letter dated March 18, 1971. 

(ii) that a Committee be appointed to study the matter of 

witnesses not being in attendance when the court opens. 

(iii) that consideration be given to having legal aid "duty" 
lawyers appointed on a rotating basis to give legal aid 
to the prisoners prior to their appearance in Court. 

After due consideration of the above suggestions it was 

RECOMMENDED 

(a) that a Committee comprised of Alderman Rankin, Alderman 
Phillips, Judge Eckardt, and the City Prosecutor be 
appointed to meet with the Law Society of British Columbia 
to discuss the rules contained in the Law Society of Upper 
Canada "Notes to the Profession" and the three suggestions 
contained in Judge Eckardt' s letter of March 18, 1971. 

(b) that a Committee comprised of Judge Eckardt, the City 
Prosecutor, the Chief Constable and a member of the Police 
Commission be appointed to look into the matter of witnesses 
not being in attendance when the Court opens. 


cont ' d 
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(c) that the matter of free legal aid "duty" lawyers be endorsed 
and investigated by the Committee comprised of Alderman 
Rankin, Alderman Phillips, Judge Eckardt and the City Prosecutor. 

3 . Election Matters 

Council on December 15, 1971, passed the following motion: 

"THAT the Standing Committee on General Purposes discuss at 
an early date the subject matter of elections, particularly 
such matters as candidates' deposits and sponsorship 
identification being placed on the ballot beside a candidate's 
name . " 

Subsequently Council agreed to defer consideration of this matter 
until after the completion of the Provincial Government session. 

The Committee had before it for consideration a report of the City 
Clerk dated April 19, 1971, dealing with the City of Vancouver Election 
Procedures, a letter from Mr. J.J. Volrich dated January 14, 1971, and 
a letter from the Vancouver Council of Women dated February 25, 1971, 
dealing with electoral reforms. 

After due consideration it was 

RECOMMENDED that we invite interested individuals and organizations to 
submit written briefs on the subject of Civic Election Reforms, the 
briefs to be received in the City Clerk's Office by June 30, 1971, 
and the City Clerk report dated April 19, 1971, be made available on 
request only. 


The following matter is submitted for the information of Council. 
INFORMATION 


4. Meeting with the Honourable W.N. Chant 

April 29, 19 71 re Development of Block 61 

A meeting had been arranged by the Honourable W.N. Chant, Minister 
of Public Works to discuss with Council the new Provincial building 
which is to be cons tructed on Block 61. The Chairman advised of a 
night letter received by Commissioner Ryan wherein the Deputy Minister 
advised that due to illness, the meeting, scheduled for this afternoon, 
vould have to be postponed and that a meeting would be held when a new 
iate is determined. 

RESOLVED that the information contained in the night letter from the 
Deputy Minister addressed to Commissioner Ryan and dated April 29, 1971, 
De received for information. 


The meeting adjourned at approximately 10:20 a.m. 


PART II 
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STAHDING CCMMITTEE OF COUNCIL 
ON TRAHSFORTATION 
APRIL 29. 1971 

A meeting of the Standing Committee of Council on Transportation was held in the 
No. 1 Committee Room on Thursday, April 29, 1971, at 10: U5 A.M. 

PRESENT ; Alderman Wilson, Chairman 

Aldermen Adams, Bird, Rankin, 

Broome, Calder, Sweeney, 
Phillips, and Linnell. 

ABSENT ; His Worship the Mayor (on Civic business) 

Alderman Hardwick 

CLERK; M. James 


The Minutes of the meeting of April 1, 1971, were adopted. 


PART I 

The following recommendations of the Committee are submitted to Council for 
consideration; 

RECOMMENDATIONS 


1. Ctirrent Status of Council re. 

G.V.R.D. Transportation Planning 

At the last meeting, the Committee had before it the report of the Board of 
Administration dated March 31, 1971, regarding "Current Status of Council 
re. G.V.R.D. Transportation Planning". At that meeting the Committee did not 
have an opportunity, due to the shortage of time, to consider the report. It was, 
therefore, placed before the Committee at this meeting. 

The report which was requested by the Chairman of your Standing Committee for the 
information of the Members of the Committee detailed past actions and the present 
situation of matters relating to transportation planning by the City of 
Vancouver and by the G.V.R.D. The report dealt with three major areas summarized 
as Current Status of General Transportation Matters, Current Transportation Needs 
of Vancouver, and the Study of Rapid Transit Location Planning for the Central 
Area of Vancouver. 

Under three main sections, the report gave details on the above three areas. 

Your Committee discussed the matters raised in the report and with the assistance 
of an oral report by the Engineering Department and the Board of Administration, 
reviewed the transportation planning matters. 

The Chairman of the Committee referred to the recent actions and recommendations 
of the Sub-Committee regarding the implimentation of the Second Crossing system and 
the meetings that the Sub-Committee had held with representatives of the Canadian 
Pacific Railway and the G.V.R.D. on the Second Crossing matter. 

After further discussion, the Committee RECOMMENDS 

(a) That the Board of Administration prepare a report on transportation 
needs of Vancouver so far as transportation is concerned for reply to 
the request of the G.V.R.D. placed before the Committee at its last 
meeting; 

(b) That the G.V.R.D. Planning Department be requested to comment on the 
developmental implications of the Second Crossing of First Narrows as 
it relates to the G.V.R.D. and how it relates to Greater Vancouver 
Regional District needs. 
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2. Federal Urban Transportation 
Development Program 

On October 29, 1970, the Chairman of the Standing Committee brought to the 
attention of the Committee the letter of the Chief of the Urbern Transportation 
Development Division of the Department of Transport dated September 1, 1970. 
In this letter, information was given on the terms of reference of the Urban 
Transportation Development Program which had been prepared at the request of the 
Canadian Federation of Mayors and Municipalities, At that October 29 meeting, 
the Committee recommended referral of the terms of reference to the Board of 
Administration for report back to the Committee on the application of the terms 
of reference to the City of Vancouver. Under date of March 23, 1971, the Board 
of Administration reported to yoxir Committee. 

The report of the Board of Administration detailed under three major headings 
the applications of the terms of reference to the problems of transportation 
planning of the City of Vancouver and advised in summary that: 

"As a result of the review of the current situation, it is apparent 
that with the possible exception of Item 2 (improvements to Existing 
Public Transit) specific direct applications of the Urban Transpor- 
tation Development Program are not immediately available in the City 
of Vancouver, but there may be possible applications at the G.V.R.D. 
level." 

In view of the above advice obtained in the Board of Administration report, the 
Committee adopted the recommendations of the Board of Administration and 
RECOMMEND? 

(a) That a copy of the Board of Administration report dated March 23 
"Federal Urban Transportation Development Program" be sent to the 
G.V.R.D. for whatever action it may wish to take; 

(b) The Board of Administration take into consideration the possible 
applications of the Urban Transportation Development Program when 
reporting on specific projects, such as the projected Locations! Study 
of Rapid Transit in the Downtown and the ongoing investigations of the 
existing bus transit system, etc. 


PART II 


The following action of the Committee is submitted to Council for INFORMATION ; 

3. Report of the Chairman: 

C.F.M.M. Brief to the Federal Cabinet 

a Membe r 

The Chairman of your Committee advised the Committee that as itm^mamm of the 

C.F.M.M. Transportation Committee and with the assistance of the Director of 
Social Planning/ Community Development and Mrs. N. Cooley of the Department of 
Social Planning/Community Development, he submitted to the Federation a di-aft 
on transportation for inclusion in the Federation's brief to the Federal Cabinet. 
The Chairman had read to the meeting the following extract from the brief: 

"Vancouver's recent experience in locating expressway corridors provides 
interesting insights into the social costs and benefits of broadly 
based transportation planning. An e:!qpressway corridor proposed by the 
City Engineering Department was opposed by citizens and social planners 
because it cut through the hearts of several neighborhoods in the city. 
City Cotincil decided to re-examine the expressway placement by appoint- 
ing an interdisciplinary study team comprised of transportation engineers, 
physical and social planners, a landscape sirchitect and an accoustical 
engineer. Citizens are also involved in the planning process and 
interested groups of people are being kept informed thro-aghout the 
progress of the study. 

. . .continued/3 
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Clause 3 continued , 

"Preliminary findings indicate that the recoiranended re-routing of the 
expressway facility may have a higher initial capital cost than the 
original proposal. But it is expected to be less expensive over the 
long term because it provides for the continuance of viable neighbour- 
hoods and it avoids the disintegrating effect of large scale dislocation 
of people which can generate high social service costs. It is imperative 
that transportation pleuining be integrated with social planning. 

By sharing with municipalities in the planning and financing of local 
transportation systems, the provincial and federal levels of government 
can exert powerful and positive influences on the quality of city living. 

As a positive gesture towards dealing with Canada's Urban Transportation 
problems we recommend that the Federal Government express its commitment 
to share in the funding with the Provincial and Local Governments 
concerned of a nmber of experimental transportation projects involving 
a variety of sizes of communities. We suggest that the Federal Govern- 
ment agree to having the choice of the location of the experiments and 
the cost sharing arrangements decided by the participants at the 
forthcoming tri-level conference." 

The Committee RESOLVED 

that copies of the brief be circulated. 


The meeting then adjourned. 


« * * 


FOR ADOPTJON SEE PAGE(S) XlA 


pi 


FIRST REPORT 

STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


MAY 6, 1971 

A meeting of the Standing Committee of Council on Planning and 
Development was held in the #1 Committee Room on Thursday, May 6, 
1971, at approximately 9:30 a.m. The following members were 
present : 

PRESENT ; Alderman H. Bird, Chairman 
His Worship the Mayor 

Aldermen Adams, Hardwick, Linnell, Phillips, 
Rankin, Sweeney and Wilson 

ABSENT ; Alderman Broome 
Alderman Calder 

CLERK: M. James 


Adoption of Minutes 
The minutes of the meeting held on February 25, 1971, were adopted. 


PART I 


The following recommendations of the Committee are submitted to 
Council for consideration: 

RECOMMENDATIONS 

1. Britannia Community Services Centre; 
Urban Renewal Scheme 


As per the instructions of Council, an application was forwarded 
to the Federal and Provincial Governments for urban renewal aid 
for the Britannia Community Services Centre in March of this year. 
In response to the application. Central Mortgage and Housing 
Corporation advised they would not be able to consider the 
application pending formal recommendation from the Provincial 
Government, and the Provincial Government advised "grave concern" 
regarding the accommodation of the approximately six hundred 
residents who would be dislocated by the ultimate Britannia 
Community Services Centre, 

Under date of May 3, 1971, the Board of Administration submitted 
a report on the matter which detailed further suggestions which 
Council might adopt so as to provide the additional planning 
requested by the Provincial Government. The report explored 
the work of the Planning Advisory Committee established for the 
Community Services Centre, the possibility of redefinition of 
the boundaries of the project subsequent to the report of the 
consultant engaged for the planning of the Community Services 
Centre, the assistance of the Grandview/Woodland Area Council, 
and relocation proposals. 


STANDING COMMITTEE OF COUNCIL 

ON PLANNING AND DEVELOPMENT 2 

MAY 6, 1971 

Clause 1 Continued 

The relocation proposals suggested that the owner-occupiers be 
assisted by way of help from the urban renewal staff through 
the provision of information on available vacant land suitable 
for residential development, the possibility of purchase of 
developed properties offered on the general market in the area, 
and the possibility of the relocation of the building on 
suitable vacant land in the area. Tenants could be offered 
assistance through City departments who have had experience 
in similar urban renewal project developments, and the tenants 
could be provided with information on available accommodation 
comparable to the accommodation needed for a Community Services 
Centre development. The third possibility for persons dis- 
located would be the provision of some form of publically 
developed housing. 

The report detailed statistical information on the sixteen 
properties which will be required for the probable first 
stage of development. 

The Committee discussed the matter at some length, and heard 
from Mr. Enzo Guerrero, President of ATTAC, who provided the 
Committee with information gathered by that group and other 
groups operating in the area, and with comment and opinion 
bearing on the matter. 

Your Committee 

I RECOMMENDS the Board of Administration be directed to 
provide information on 

(a) the results of the voting on five year plans in 
polls serving the area, and 

(b) a survey of rental accommodation available in 
the area, to include rates of rental information, 

for inclusion into the brief to be submitted to the 
Hon. Dan Campbell, Minister of Municipal Affairs, any 
necessary funds to aid the foregoing be provided, and 

II FURTHER RECOMMENDS that the additional information and 
procedure in regard to relocation set out in the report 
of the Board of Administration dated May 3, 1971, and 
entitled "Urban Renewal Scheme (Britannia Community 
Services Centre)", be submitted to the Province for 
approval, and if approved by the Province, to Central 
Mortgage and Housing Corporation for its approval, and 
that the senior governments be requested to advise the 
City of their decision on the City's request for aid 

to implement the Urban Renewal Scheme (Britannia 
Community Services Centre) . 


•k ie ic "k 
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CITY OF VANCOUVER 

REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, May 18, 1971, in the Council Chamber, at 
approximately 9:30 A.M. 

PRESENT ; His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 
Hardwick, Linnell, Phillips, 
Rankin, Sweeney and Wilson 

CLERK TO THE COUNCIL ; R. Thompson 

PRAYER The proceedings in the Council Chamber were opened 

with prayer offered by the Rev. Dr. George Turpin, 
Civic Chaplain. 

ACKNOWLEDGMENT There were present in the Council Chamber students 

from the 'English for New Canadians' class of the 
Y.M.C.A. 

'IN CAMERA ' MEETING 

The Council agreed to an 'In Camera' meeting later this 

day. 

ADOPTION OF MINUTES 

MOVED by Aid. Linnell, 
SECONDED by Aid. Bird, 

THAT the Minutes of the Regular Council Meeting (including 
'In Camera'), dated May 11, 1971, be adopted. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Linnell, 

THAT this Council resolve itself into Committee of the Whole, 
His Worship the Mayor in the Chair. 

- CARRIED 

UNFINISHED BUSINESS 

1. R.C.M.P. Accommodation 
3875 Point Grey Road 

The Council considered the letter of May 5, 1971, forwarded 
by Alderman Broome, the Council's negotiating committee of one, 
to the Minister of Supply and Services, Ottawa, in respect of the 
City's acquisition or lease of the R.C.M.P. site at 3875 Point Grey 
Road, on a long term and nominal basis. 

MOVED by Aid. Broome, 

THAT this copy of the communication forwarded to the Minister 
be received, and when a reply is received, the City Clerk arrange 
for distribution to members of Council. 


- CARRIED 
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UNFINISHED BUSINESS (cont'd) 
2 . Grant Applications 

The Council considered grant requests as follows: 

(a) Riley Park Area Council - 

Youth Enterprises Amount requested - $1,500 

MOVED by Aid. Adams, 

THAT the application of the Riley Park Area Council - Youth 
Enterprises for a grant in the amount of $1,500 be approved. 

- CARRIED BY THE 
REQUIRED MAJORITY 

(b) Gastown Workshop Amount requested - $2,040 plus 
Action not taken to approve the application 

(c) British Columbia S.P.C.A. Amount requested - $5,000 

MOVED by Aid. Bird, 

THAT a grant in the amount of $5,000 be approved for the 
British Columbia S.P.C.A., being equal to the grant made in 1970. 

- CARRIED BY THE 
REQUIRED MAJORITY 

COMMUNICATIONS OR PETITIONS 

1 . Grant Request 

It was agreed to defer the communication from the Status of 
Women Action and Co-ordinating Council of B.C. regarding a grant 
request pending the hearing of a delegation later this day. 

2. Plebiscite: Four Seasons 
Hotel Development 


The City Clerk advised the most suitable date for taking the 
vote of owner-electors on the Four Seasons hotel development is 
June 23, 1971. 

MOVED by Aid. Adams, 

THAT June 23, 1971, be set as the date for taking the vote 
of the owner-electors on this issue. 

- CARRIED 

3 . Jericho Lands: 38 Acre Parcel 

The Council received a communication from the Minister of 
National Defence in answer to the City's application for the 
38 acres of land being reserved by the government for other than 
park development in the Jericho area. 

It is stated that agreement was given to Mr. Grant Deachman, 
M.P. to defer for a period of one year, disposal of this 38 acre 
site lying north of 4th Avenue. The Federal Government has already 
made available to the City major land holdings for road, park 
and recreational purposes, and it is the Government's understanding 
that the 38 acres in question would eventually be disposed of in a 
manner which would show a substantial financial return, recapturing 
in part, the losses in making park areas available to the City. 
Therefore, the Minister expects the terms and conditions of the 
extant agreement be fulfilled and it is planned to dispose of the 
38 acre parcel sometime after June, 1972. 

MOVED by Aid. Broome, 

THAT this communication be received for information. 


- CARRIED 
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COMMUNICATIONS OR PETITIONS (cont'd) 

4 . Jericho Park Lands 

The Council noted a communication from the Park Board acknow- 
ledging the Council's resolution as follows, as contained in the 
Council record of March 23, 1971: 

"THAT upon completion of the application and 
negotiations for the 38 acres for park purposes 
the City Council hear briefs to consider design 
solutions as to the type of park suitable for 
this area." 

The Park Board requested clarification of the Council 's 
intent in inviting briefs on design of the 38 acres being sought 
for park purposes. 

MOVED by Aid. Wilson, 

THAT the Park Board communication be noted and a copy of the 
letter from the Minister of National Defence in respect of the 
38 acre parcel be forwarded to that Board for information. 

- CARRIED 

MOVED by Aid. Phillips, 

THAT the matter of the road West of Trimble Street (including 
Trimble Street) be referred to the City Engineer for report to 
the Standing Committee on Planning and Development for further 
Council consideration. 

- CARRIED 

5. Britannia Project 

The Minister of Municipal Affairs, under date of May 14, 1971, 
communicated as follows: 

"This will confirm that I have recommended this day to the 
Hon. Robert Andras that $500,000 of the Federal Funds 
available for Urban Renewal he assigned to the Britannia 
project in the name of land acquisition and clearing only. 
In this connection I have further recommended the following: 

(1) That the Vancouver application is assumed to have been 
amended from this date under terms of the above 
recommendation . 

(2) That there be a Federal-Provincial-Municipal Technical 
Committee immediately assigned to the taks of implementing 
the acquisition and clearing of the property. 

I have made the two additional recommendations above to the 

Federal Minister with the thought that because of the lingering 

nature of this proposal we should eliminate as much paper- 
work as possible. 

I trust that the above recommendations will be carried out as 
expeditiously as possible." 

MOVED by Aid. Bird, 

THAT His Worship the Mayor be requested to forward an appro- 
priate reply to the Minister expressing appreciation and that the 
City is pleased to cooperate as a part of the Federal-Provincial- 
Municipal Technical Committee referred to in the Minister's 
communication regarding acquisition and clearing of property. 


- CARRIED 
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COMMUNICATIONS OR PETITIONS (cont'd) 

6 . Visit to Odessa 

His Worship the Mayor advised of an invitation from the City 
of Odessa that a delegation from Vancouver visit that city this 
year. His Worship reported that Vancouver was twinned with 
Odessa during the Second World War and that accommodation will 
be provided in that City. His Worship recommended details be 
left in his hands. 

MOVED by Aid. Broome, 

THAT the invitation be accepted and details be left in the 
hands of the Mayor. 

- CARRIED 

BOARD OF ADMINISTRATION AND OTHER REPORTS 

A . General Report, May 14, 1971 

Tender: Motor Graders (Clause 5) 

The Board of Administration submitted a report of the City 
Engineer and Purchasing Agent in regard to tenders received for 
the supply of a motor grader. For an optional extra price three 
bidders offered a power shift transmission. The officials recommend 
two such motor graders on the recommended tender be purchased. 

MOVED by Aid. Broome, 

THAT this clause be referred back to the Board of Adminis- 
tration with authority to negotiate for a second grader at a lower 
unit cost to reflect the purchase of two motor graders at this 
time rather than just one, and a report back be made to Council on 
the whole matter. 

- CARRIED 

Pacific Metals: Temporary use of Boulevard 
in front of 247 East 1st Avenue (Clause 7) 

MOVED by Aid. Rankin, 

THAT Clause 7 of the report of the Board of Administration 
(Works and Utility matters), dated May 14, 1971, be received for 
information; however, it be made clear to Pacific Metals that 
this permission is for a period of nine months only and that there 
will be no further renewal at the end of this definite period. 

- CARRIED 

Balance of Works and Utility Matters 

MOVED by Aid. Bird, 

THAT Clauses 1 to 4 inclusive and 6 and 8 of the report of 
the Board of Administration (Works and Utility matters), dated 
May 14, 1971, be adopted. 

- CARRIED 

Building and Planning Matters 

MOVED by Aid. Broome, 

THAT the report of the Board of Administration (Building 
and Planning matters), dated May 14, 1971, be adopted. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
Finance Matters 

2 New Positions: Civic Development Division 
Department of Planning and Civic Development (Clause 2 ) 

The Council further considered clause 1 of the Board of 
Administration report (Supplementary Personnel matters) , dated 
April 23, 1971, respecting two new positions (Civic Development 
Division) of the Planning Department, Clause 2 of the Board of 
Administration report (Finance matters), dated May 14, 1971, 
also was noted, 
MOVED by Aid. Hardwick, 

THAT Clause 1 of the report of the Board of Administration 
(Personnel matters. Supplementary), dated April 23, 1971, in 
regard to this matter be approved, including the latest revised 
class specification No, 211 for the Planner III position, 

- CARRIED 

Balance of Finance Matters 

MOVED by Aid, Linnell, 

THAT Clauses 1, 3 and 4 of the report of the Board of Admin- 
istration (Finance matters), dated May 14, 1971, be adopted. 

- CARRIED 

B, Personnel Matters, Regular 
May 7, 1971 


Revision of Regulation 270, 
' Vacancies - Filling of' 

MOVED by Aid, Sweeney, 

THAT the report of the Board of Administration (Personnel 
matters. Regular), dated May 7, 1971, be adopted, 

- CARRIED 

C, Personnel Matters, Supplementary, 
May 14, 1971 


Auto Allowance: 

Robert D, Watt, City Archivist 

MOVED by Aid, Broome, 

THAT the report of the Board of Administration (Personnel 
matters. Supplementary), dated May 14, 1971, be adopted, 

- CARRIED 


RECOGNITION: Mr, G,C. Stevens, J. P. 

Chief Probation Officer 


His Worship the Mayor, on behalf of the Council, recognized 
the retirement of Mr, G,C. Stevens, Chief Probation Officer, 
Clerk of the Family Court and Superintendent of the Juvenile 
Detention Home. In this regard the following motion was passed: 

MOVED by Aid, Wilson, 

THAT WHEREAS on the first day of January, 1935, Gordon 
Chapman Stevens joined the staff of the City of Vancouver as 
Probation Officer in the Family Courts Department: and 


cont ' d , 
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RECOGNITION: 

Mr. G.C. Stevens (cont'd) 

WHEREAS on the 10th day of August, 1945 Gordon Chapman Stevens 
was promoted to the position of Chief Probation Officer in the 
Family Courts Department; and 

WHEREAS on the 3rd day of June, 1971 Gordon Chapman Stevens 
will retire from the service of the City of Vancouver as Chief 
Probation Officer, Family Courts Department, after serving for a 
period of thirty-six years; 

THEREFORE BE IT RESOLVED THAT the Council of the City of 
Vancouver be and is hereby recorded as expressing its gratitude 
and appreciation to GORDON CHAPMAN STEVENS for this thirty- 
six years of devoted service as Probation Officer, Chief Probation 
Officer, Clerk of the Family Courts and Superintendent, Juvenile 
Detention Home; 

BE IT FURTHER RESOLVED THAT the Council of the City of 
Vancouver be and is hereby recorded as extending its best wishes 
for a long and happy retirement, 

- CARRIED UNANIMOUSLY 

His Worship presented a copy of the foregoing resolution to 
Mr, Stevens together with a suitable souvenir, Mr, Stevens 
acknowledged this recognition with thanks. His Worship presented 
Mrs, Stevens with flowers. 


RECOGNITION: His Excellency Mr, Yvon Beaulne 

His Worship the Mayor introduced to the Council His Excellency 
Mr, Yvon Beaulne, Canadian Ambassador and Permanent Representative 
to the United Nations, Mr. Beaulne acknowledged the introduction. 

The Council (in Committee) recessed at approximately 10:40 A,M, 
and after an 'In Camera' meeting reconvened in open session at 
11:30 A.M, 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

D. Property Matters 
May 14, 1971 

Property at 1067 Davie Street: 
Development Permit Application (Clause 11 ) 

The Board of Administration reported as follows: 

"On February 16, 1971, Mr. Johnston appeared before 

Council advising of tlie difficulties in vhich he vas- being 
placed by indecision in respect of either granting a develop- 
ment permit application for development of his property at 
1067 Davie Street, or expropriation of the property; this 
property being affected by the Brockton Point Crossing Scheme 
3.0 alignraentT Council at that time passed the following 
resoluti on : 

"THAT the development permit application for 
this property be issued." 

The City Building Inspector reports that a building 
permit has now been issued Tor this building and a very 
approximate estimate oy the building is $30,000. 

Council may wish to forward this information to the 
Provincial Government further to earlier representations made 
with respect to protective purchasing of the properties affected 
by the approaches to the proposed new Crossing." 

cent 'd . . . . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Property at 1067 Davie Street (cont'd) 

MOVED by Aid. Phillips, 

THAT this information be forwarded to the Provincial Government 
in accordance with the foregoing Board of Administration report and 
His Worship the Mayor endeavour to arrange a meeting with the appro- 
priate Government authorities on the general question. 

- CARRIED 

Block 71; Acquisition of Lot 38 (Clause 14) 

It was agreed to defer consideration of this clause pending 
the hearing of a delegation as requested. 

Balance of Property Matters 

MOVED by Aid. Bird, 

THAT Clauses 1 to 10 inclusive, 12 and 13 of the report of the 
Board of Administration (Property matters), dated May 14, 1971, 
be adopted. 

- CARRIED 

E. Commercial Study: 

Employment of Staff 

The Board of Administration, under date of May 14, 1971, 
submitted the following report: 



The Director of Planning & Civic Development reports as follows: 

"A great deal of staff time and effort has been spent on 
commercial studies over the years and as a result of these 
studies, it is now possible to make conclusions with respect 
to location of: District Commercial Centres and zoning in the 
City. Howevc.r, because of other priorities and present 
staff commilniients , a report summarizing all the technical 
wor-)c done over the last five years and the conclusions, has 
not been sul^iuitted to City Council. 

Results from the. commercial studies to date will serve as a 
guide to the current objectives of delimiting the Local and 
Comniei^cial Centres and establishing general business areas, 
for all Divisions in the Department. 

The information will serve as a useful base for continuing 
long range studies and plan formulation; it is also neces- 
sary for the work of the Inter Institutional Policy Simula- 
tor (HPS) project. 

Much of the. information collected will be. of assistance to 
Council in considering other matters such as rezoning applica- 
tions in various parts of the City. The data will be of bene- 
fit to businesses and citizens interested in City development 
and therefore should be printed as soon as possible. Much of 
the work has been coi\t inuously updated so it is applicable to 
the present sitiiationo 

The report was originally to be completed last year and this 
information was passed on to City Council. Other priorities 
have intervened and it is not possible to allow a senior 
planner the necefjsary time to finalize the report. As a con- 
sequence, the Director of Planning & Civic Development has 
discussed the matter with Mr„ Brock Stanley, B.A. ,MoA. , now a 
lecturer at the School of Planning, University of British 
Columbia and formerly a Planner II in this department. 
Mr. Stanley, who is now proceeding to take his doctorate, took 
part in the basic coirunercial studies and is a/ailabLe for two 
months this summer, (June and July). 


cont 'd . . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Commercial Study: 
Employment of Study (cont'd) 

It is proposed that Mr. Stanley be employed to complete the 
writing and editing of this commercial report and that he be 
hired for the months of June and July at a total salary of 
$2,100, This salary is equivalent to the fourth step of a 
Planner I„ Money was provided in the Planning Department 
Budget for the publishing of this report but no funds are 
available for this additional temporary staff. 

The Comptroller of Accounts advised that funds are available in 
Contingency Reserve. 

It is therefore RECOMMENDED that Mr. Stanley be employed to com- 
plete this commercial report at a total cost of $2,100, funds to 
be made available from Contingency Reserve." 

Your Board RECOMMENDS that the report of the Director of Planning and 
Civic Development be approved.' 

MOVED by Aid. Hardwick, 

THAT the foregoing recommendation of the Board of Adminis- 
tration be approved. 

- CARRIED 

(Alderman Rankin voted in the negative) 

MOVED by Aid. Linnell, in Amendment, 

THAT the cost be charged against funds set aside for the 
study. 

- LOST 

(The motion of Alderman Hardwick was put and carried) 

F. Salary and Classification Review: 
Nurses - Health Department and 
Juvenile Detention Home 


The Board of Administration, under date of April 30, 1971, 
submitted a report of the Director of Personnel Services regarding 
request of the Registered Nurses Association of B.C. for a one 
paygrade upward adjustment in the classification of Registered 
Nurse and Institutional Nurse. In the report details are set out 
as a result of a survey made and the Director of Personnel Services 
concludes in summary as follows, with which the Board of Adminis- 
tration concurs recommending the class specifications as revised. 
No. 260 Registered Nurse (revised) and No. 261 Institutional Nurse 
(revised), be adopted: 


"SUMMARY 

Incumbent 

All Positions 
Full Time and 
Part Time 

Livingstone, H.I. 


Present 
Classification 

Registered Nurse 
Pay Grade 17 
($552-660)* 


Proposed 
Classification 

Registered Nurse 
Pay Grade 18 
($574-690)* 


Effective 
Date 

June 16, 
1970 


Institutional No Change 

Nurse 

Pay Grade 18 
($574-690)* 


* 1971 Rates (first half) 


- CARRIED 


MOVED by Aid. Bird, 

THAT the foregoing recommendations of the Board of Adminis- 
tration and Director of Personnel Services be approved. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

G. Administration and Operation: 

Centennial and Maritime Museums 
and Planetarium 


Pursuant to Council instruction, the Board of Administration 
submitted a detailed report, under date of May 12, 1971, regarding 
administration and operation of the Centennial and Maritime 
Museums and Planetarium setting out proposals for change. The 
Board of Administration concludes as follows: 

"Your Board RECOMMENDS that: 

(i) This report be received for information and that copies 
be made immediately available to the members of the 
Museums Board and the Executive Committee of the 
Vancouver Museums and Planetarium Association; 

(ii) The Association and the Museum Board be asked to comment 
on the proposals contained in this report; 

(iii) After receipt of such comments, and if Council instruct 
that the interim method of operation be implemented, 
your Board prepare a detailed report of the necessary 
staff changes and operating methods to institute the 
proposals . " 

MOVED by Aid. Broome, 

THAT the foregoing recommendations of the Board of Adminis- 
tration be approved, except that a period of one month be set as the 

time in which to receive the comments of the Association and 
Museum Board. 

- CARRIED 



The Council (in Committee) recessed at approximately 11:55 A.M. 
to reconvene in open session at approximately 2:00 P.M. 

The Council (in Committee) reconvened at approximately 2:00 P.M., 
His Worship the Mayor in the Chair and the following members 
present : 

PRESENT: His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 

Hardwick, Linnell, Phillips, Rankin, 
Sweeney and Wilson 

DELEGATIONS AND COMMUNICATIONS (cont'd) 

Grant Request: 

Status of Women Action and 

Co-ordinating Council of B.C. 

A representative of the Status of Women Action and Co- 
ordinating Council of B.C. spoke to the City Council requesting a 
grant of $210.00, equal to an evening rental of the Playhouse 
Theatre, including insurance and the cost of a sound man. The 
representative pointed out that the Council's grant, on April 23rd, 
of $52.50 was not sufficient to make it possible for the 
organization to use the Playhouse Theatre for their meeting 
scheduled on May 31st. 

MOVED by Aid. Wilson, 

THAT the organization be granted the amount of $210.00 
requested to cover the evening rental of the Playhouse Theatre 
and other incidental costs. 

- LOST 
cont 'd 
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DELEGATIONS AND COMMUNICATIONS (cont'd ) 

Grant Request (cont'd) 

MOVED by Aid. Linnell, in Amendment, 

THAT a cash grant of $52.00 be approved for this organization; 
the resolution of Council of April 23, 1971, to be varied 
accordingl y . 

- CARRIED BY THE 
REQUIRED MAJORITY 

(The motion of $210.00 was put to Council and lost) 

At this point a further amendment was made as follows: 

MOVED by Aid. Phillips, 

THAT an amount of $105.00 be granted toward the evening 
rental of the Playhouse Theatre. 

- LOST 

(The amendment of Alderman Linnell, i.e. $52.00 cash grant, was 
put and carried by the required majority) . 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


H. Report of the Standing Committee 
on Finance, May 13, 1971 

The Council considered the report of the Standing Committee 
on Finance dated May 13, 1971, in connection with grant requests 
referred to therein, and took action as follows: 

(a) Vancouver Community Legal Assistance Society 

MOVED by Aid. Adams, 

THAT a grant of $1,000 per month, effective March 1, 1971, up 
to a maximum of $10,000 on a non-recurring basis be made payable to 
this organization but when the financial commitment by the Federal 
Government takes effect, the monthly grant allotment cease. 

- CARRIED BY THE 
REQUIRED MAJORITY 

MOVED by Aid. Linnell, in amendment. 

THAT a grant of $2,000 per month, effective March 1, 1971, up 
to a maximum of $20,000 on a non-recurring basis be made payable to 
this organization but when the financial commitment by the Federal 
Government takes effect, the monthly grant allotment cease. 

- LOST 

(T h e mo t i o n o f Alderman Adams was put and carried by the required 
majority) 

(b) S .P .E.C . 

MOVED by Aid. Adams, 

THAT a grant of $1,000 be approved. 

- CARRIED BY THE 
REQUIRED MAJORITY 

(c) Mental Patients Association 

MOVED by Aid. Bird, 

THAT a grant of $3,000 be approved and the Director of 
Social Planning/Community Development and the Medical Health 
Officer familiarize themselves with the operations of the program 
and its benefits. 



- CARRIED BY THE 
REQUIRED MAJORITY 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Report of Standing Committee 
on Finance, May 13, 1971 (cont'd ) 

(a) Kiwanis Club of Vancouver 

MOVED by Aid. Adams, 

THAT a grant of one-half of the rental of the Queen Elizabeth 
Theatre, to be applied to the Theatre rental in connection with 
the Kiwanis Music Festival, be approved, 

- CARRIED BY THE 
REQUIRED MAJORITY 

(e) B.C. Yukon Chamber of Mines 

MOVED by Aid. Adams, 

THAT a grant of $1,500 be approved. 

- LOST 

(f ) Native Daughters of B.C . 

MOVED by Aid. Adams, 

THAT a grant of $600.00 be approved. 

- CARRIED BY THE 
REQUIRED MAJORITY 

(g) Community Music School 

MOVED by Aid. Rankin, 

THAT a grant of $2,500 be approved. 

- CARRIED BY THE 
REQUIRED MAJORITY 

MOVED by Aid. Wilson, in amendment, 

THAT a grant of $3,000 be approved. 

- LOST 

(The motion of Alderman Rankin was put and carried by the 
required majority) 

(h) The Window and Now Bus 

In the Finance Committee's report it is indicated the Board 
of Administration will be reporting to clarify the operations of 
this organization. It was advised by the City Clerk that the 
department concerned was not able to report to this meeting of 
the Council . 

MOVED by Aid. Broome, 

THAT this application for a grant be deferred pending the 
required departmental report through the Board of Administration. 

- CARRIED 

I. Report of Special Committee 

re New Provincial Courts; Cost Sharing 

The Special Committee comprising Aldermen Hardwick and Rankin 
submitted the following report dated May 12, 1971, regarding the 
new Provincial Courts Complex (Vancouver) : 

"The Vancouver City Council on January 26, 1971, when considering 
a Board of Administration report on the New Provincial Courts Complex, 
directed that a Special Committee be appointed to take up with the 
Provincial Attorney-General and the Federal Minister of Justice, the 
matter of possible sharing in the building costs. Subsequently, His 
Worship the Mayor appointed Alderman Hardwick and Alderman Rankin to 
this Committee. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
Report of Special Committee (cont'd) 

The Committee has had meetings with Mr. W.W. Ed wards, His Honour 
District Judge L.S. Eckardt, and Mr. A. Stewart McMorran , Q.C . , on the 
subject. Communications were received from Mr. N.O. Mullin, Q.C, 
Regional Director, Federal Department of Justice. 

As a result of these meetings, it has been determined that the 
Federal Justice Department uses approximately 14% of the Courts' time 
per week and the costs of providing Courts and staff are borne by the 
City of Vancouver. 

Your Committee has discussed the matter further with various City 
officials and as a result the two attached letters have been sent to 
the appropriate Ministers. We will report further when replies have 
been received. " 

MOVED by Aid. Hardwick, 

THAT the foregoing report be received for information. 

- CARRIED 

J. Report of Special Committee re 
Illegal Suites - Hardship Cases 

The Special Committee re Illegal Suites - Hardship Cases 
submitted the following report under date of May 5, 1971: 

"The ("bmmittee of Officials hj>s considered the following; requests under 
the policy established by Council concerning Illegal Suites - Hnrdship 
Cases, and reports as follows: 

(a) The following; applications recommended for approval bv the 
sub-committee, be approved: 

Jasvender Grewfl (tenant), 1345 Cast 64th Avenue 
Mrs Ada Hunt, (tenant), 1999 Nelson Street 
Mr S. S. Gill (owner), 7875 Fraser Street 
Mrs Poreen H. Tarko (owner), 508:^ Moss Street 
Mr 'k'. J. McCrea (tenant), 2195 Hnst ??r(^ Avenue 
Mrs Nand Kaur (tenant), ''15 S.E. Marine Prive 
Mrs Helen?! Pleminp; (tenant), 2777 Kitchener Street 
Mr.c Kathnrin," Neufeld (tenant), 6128 (liester Street 
Mrs Evelyn Ncel (tenant), 6128 Chester Street 
Mrs Gay I">ir (tenant), 5741 McKinnon Street 
April M. Deckett (tenant), ?6?S Hast 28th Avenue 
Mrs M. McCartney (owner), 1410 Nanaimo Street 
Miss Hrther Ahol? (owner), 2967 Graveley Street 
Mrs nisbeth Sausais (owner), 1449 Hast 37rd Avenue 


(h) the following; applications be approved for six months from the 
date of this Resolution: 

Mrs T. M. I'aradkar (tenant), 1155 Hast 15th Avenue 
Mr Terance J. Colton (lessee), 1180 East 71st Avenue 

(c) the following; applications be approved for one year from the 
date of the Resolution: 

Mr Lava At >»nackovich (owner), 2210 West 1st Avenue 
Mrs Ann Chutskoff (owner), 4176 Skeen? Street 
Brian 'V. Steane (tenant), 1249 East 55th Avenue 
Mr Anton lUeb (tenant), 7445 Nanaimo Street 
Mr "dward M. Groves (tenant), 1005 East 54th Avenue 
Mr George '/. Darnaby (lessee), 565 East 44th Avenue 
Deverlry McQuay (tenant), 1011 East 45th ^venur 
Roy and '>rlene Price (tenants), 5481 Ortnidale Street 

cont 'd . , , 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Report of Special Committee 
re Illegal Suites (cont'd) 

(f') the following applications be not approvef<: 

Mr Clement 0. Prefontaine (ovner), 174 East 58th Avenue 

Miss Lisbet Hanson (tenant), 1354 H^st 18th Avenue 

Mr Giovnnni Hevilncque (tenpnt), 2689 Kitchener Street 

(e) in respect to the above mentionerl, the City Building Inspector be 
instructed to carry out the policy as adopted by Council on 
December 17, 1963, and as amended by (^ouncil on Noven.be r 10, 1964. 

MOVED by Aid. Bird, 

THAT the foregoing report of the Special Committee re Illegal 
Suites - Hardship Cases, dated May 5, 1971, containing clauses 
(a) to (e) be approved. 

- CARRIED 

K. Budget and Program: 

Capilano Stadium (Vancouver Art Gallery ) 

The Board of Administration, under date of May 11, 1971, 
submitted the following report: 

• The Df rector of Finance reports as follows: 

"On April 2nd Council requested the Vnncouver Art Gallery to present 
an operating budget for the Capilano Stadium for one year commencing April 1. 

This budget together with a proposed schedule of events is forwarded to 
Council with the following comments: 

(1) It was expected that provision should be made for approximately $12,000 
for labor and equipment rentals to keep the grounds in shape. This has 
been discussed with Hr. Emery and he states that the baseball league has 
taken on this responsibility, using the equipment presently at the Stadium. 
No provision for orniinH<; mainfpnAnrp Js m^H** Jn thft hiidn»»f ,-»nd thp inventory 
does not include extensive maintenance equipment. 

(2) It is noted that $10,000 is provided in the budget for structural repairs 

and additions, which is somewhat less than was anticipated for a very minimum 
of repairs alone. Mr. Emery states in the second paragr^Tph of his letter 
dated Apri 1 23rd: 

'A groat deal depends on our being able to make the area under 
the stands habitable for winter occupancy with the budget allotted, 
but there have already been so many offers of materials and services 
to help us with this that we hope to be able to achieve this goal.' 

(3) The third paragraph requests a Council decision on the inventory: 

'There Is one area in which I would wish to have City Council's 
decision and that concerns the Inventory taken over with the 
Stadium. A number of the items would be invaluable in the 
athletic programme and we would wisli to use them; much of the 
rest is merely taking up valuable space and wc would wish to 
dispose of them. Of course, we shall do nothing until we have 
City Council's approval on this matter.' 

Mr. Emery is not able to supply details of their requirements at present so 
Council may wish to authorize City officials to determine appropriate action 
in allowing the use of some equ I pment • and tlie disposition of the remainder. 

CO The budget Is based on the City grant of $'i2,000, plus grants applied for 
from Canada Council of $26,625., and Vancouver Foundation of $10,000. 
Mr. Emery states the grants applied for have not yet been approved and that 
he will be obliged to gear the program to the available funds. 


(5) Mr. Emery has agreed to present a schedule of payments, seasonally adjusted, 
v/hich he anticipates will be needed from the City. cont'd... 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Budget and Program: 
Capilano Stadium (cont'd) 

For Council Consideration: 

(1) The Vancouvi-r Art r,allery budget as presented for the operation of the 
Capilano Stadium for one year from April I, 1971. 

(2) Authority to a committee comprlsincj the Bonrd of Administration, Director 
of Finance, Supervisor of Property 6 Insurance and Purchasing Agent to 
determine the best disposition of equipment as between use, storaqe, or declaret 
surplus for disposal by the City in accordance with usual procedures. 

(3) Authority to the Director of Finance to advance monthly payments tn the 
Vancouve Art Gallery to meet the needs of the operation, subject to submission 
of a detailed statement of disbursements and receipts at the end of each 
quarter, prior to any further advance payments." 

Your Board subinits the above report of theDirectnr of Finance for Council 
conf. iderat ion . ' 

(attachments are on file in the City Clerk's Office) 

MOVED by Aid. Linnell, 

THAT the Vancouver Art Gallery budget as presented for the 
operation of the Capilano Stadium for one year from April 1, 1971, 
be approved; 
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THAT authority to a committee comprising the Board of Admin- 
istration, Director of Finance, Supervisor of Property and 
Insurance and Purchasing Agent to determine the best disposition 
of equipment as between use, storage, or declared surplus for 
disposal by the City in accordance with usual procedures, be 
granted ; 

THAT authority to the Director of Finance to advance monthly 
payments to the Vancouver Art Gallery to meet the needs of the 
operation, subject to submission of a detailed statement of dis- 
bursements and receipts at the end of each quarter, prior to any 
further advance payments, be granted. _ pARpTiri 


(Aldermen Sweeney and Wilson are recorded in the negative) 

MOVED by Aid. Wilson, in amendment, 

THAT the following words be added to the main motion: 
'Further that the program be reviewed by November, 1971.' 

- LOST 

(The motion of Alderman Linnell was put and carried) 


At this point the Deputy Mayor, Alderman Phillips, took the Chair 
to relieve His Worship for other business. 

L. Bicycle Registration and Storage Facilities: 
Oakridge Police Station 

The Board of Administration, under date of May 17, 1971, 
submitted the following report: 

•The City Building Inspector reports as follows: 

"On April 20th, 1971 Council gave approval to the building of 
additional facilities at Oakridge Station to accommodate the 
regi«tr&tion and «torage of bicycles and at the same time 
appointed th« firm of Toby, Russell, Buckwell & Associates as 
the architects. The report to Council indicates the facili- 
ties should be ready by September 1st, 1971 and the Architects 
advise that, in order to meet this date, a manaqement form of 
contract should be used. This involves the preparation of pre- 
liminary drawings on which selected contractors are asked to 

cont 'd . . , 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Bicycle Registration and 
Storage Facilities (cont'd) 

bid for •ngagemcnt as management contractors. The successful 
contractor thereafter co-operates with the Architect and owner 
in obtainlnn romr»et.i tWe h'fds from r;ub-rontr actors . A start 
on construction can be made before all details in the drawings 
are complete. The Architect advises that, in his opinion, the 
funds allocated are adequate to provide the required facilities. 

It is recommended that the Architects be asked to invite com- 
petitive tenders from selected firms to act as management con- 
tractors for the provision of facilities for registration and 
storage of bicycles at Oakridge Station." 

Your Board RECOMMENDS that the recommendation of the City Building 
Inspector be adopted. ' 



MOVED by Aid. Bird, 

THAT the foregoing recommendation of the Board of Administration 
be appro'ved. 

- CARRIED 

M. Proposed Federal Participation: 

Inter- Institutional Policy Simulator 

The Board of Administration, under date of May 17, 1971, 
submitted the following report: 

'The Director of Planning and Civic Development reports as 
follows : - 


"Council at its meeting on March 10th, 1970 
approved civic participation in a simulation 
study of the urban structure. This has been pro- 
ceeding and Council will be receiving a detailed 
technical progress report in June. 

Approximately 2 weeks ago, the officials involved 
in the study were contacted on behalf of the Hon- 
ourable Robert Andras , Federal Minister, with the 
request that the Federal Government would like to 
participate in this innovative study and to 
provide substantial financial assistance in return 
for access to the eventual model. There is also a 
possibility that the Provincial Government may be 
involved . " 

V 

It is RECOMMENDED that Council agree in principle to Federal 
and Provincial participation in the UPS Study and that the 
Director of Planning and Civic Development report back in 
due course on the proposed financial input and changes of 
procedure which might ensue because of the involvement of 
the other governments.' 

MOVED by Aid. Hardwick, 

THAT no further action be taken until such time as a 'Report 
Reference' is given to Council by the appropriate officials. 

- LOST 

MOVED by Aid. Broome, 

THAT the foregoing recommendation of the Board of Administration 
be approved. 

- CARRIED 

(Alderman Rankin is recorded in the negative) 

MOVED by Aid. Hardwick, 

THAT there be a 'Report Reference' on this matter within the 
next two weeks. 

- LOST 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont 'd) 

N. Second Report of the Standing Committee 
on Planning and Development 


MOVED by Aid. Bird, 

THAT the second report of the Standing Committee on Planning 
and Development, dated May 6, 1971, be adopted. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Broome, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid. Broome, 
SECONDED by Aid. Wilson, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

BY-LAWS 

1. BY-LAW TO AMEND BY-LAW No. 3575 BEING 
THE ZONING AND DEVELOPMENT BY-LAW 
(West of Boundary Road and North of 49th Avenue ) 

MOVED by Aid. Calder, 
SECONDED by Aid. Sweeney, 

THAT leave be given to introduce a By-law to amend By-law 
No. 3575, being the Zoning and Development By-law, and the By-law 
be read a first time. 

- CARRIED 

MOVED by Aid. Calder, 
SECONDED by Aid. Sweeney, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Calder, 
SECONDED by Aid. Sweeney, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Deputy Mayor 
in the Chair. 

- CARRIED 

MOVED by Aid. Calder, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Calder, 
SECONDED by Aid. Sweeney, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Calder, 
SECONDED by Aid. Sweeney, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED 


(The By-law received three readings) 
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BY-LAWS (cont'd) 

2, BY-LAW TO AMEND BY-LAW No, 4068 
BEING THE PLUMBING BY-LAW 


MOVED by Aid, Wilson, 
SECONDED by Aid, Sweeney, 

THAT leave be given to introduce a By-law to amend By-law 
No, 4068, being the Plumbing By-law, and the By-law be read a 
first time, 

- CARRIED 

MOVED by Aid, Wilson, 
SECONDED by Aid, Sweeney, 

THAT the By-law be read a second time, 

- CARRIED 

MOVED by Aid, Wilson, 
SECONDED by Aid, Sweeney, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Deputy 
Mayor in the Chair, 

- CARRIED 

MOVED by Aid, Wilson, 

THAT the Committee of the Whole rise and report, 

- CARRIED 

The Committee then rose and reported the By-law complete, 

MOVED by Aid, Wilson, 
SECONDED by Aid, Sweeney, 

THAT the report of the Committee of the Whole be adopted, 

- CARRIED 

MOVED by Aid, Wilson, 
SECONDED by Aid, Sweeney, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal , 

- CARRIED 

(The By-law received three readings) 

MOVED by Aid, Linnell, 
SECONDED by Aid, Rankin, 

THAT the Medical Health Officer, through the Board of Admin- 
istration, report on the advisability of including mercury in 
clause 13 (f) of By-law No, 4558, being an amendment to By-law 
No, 4068, the Plumbing By-law, 

- CARRIED 

MOTIONS 

1, Allocation of Lands for Highway Purposes 
(8235 Granville Street) 


MOVED by Aid, Bird, 
SECONDED by Aid, Sweeney, 

THAT WHEREAS the registered owners have conveyed to the City 
of Vancouver, for highway purposes, the following described lands: 

1, West 10 feet of the East 17 feet of Lot 3 (except the 

West 20 feet (now highway) , of Lot 1 of Block 4, District 
Lot 325, Group 1, New Westminster District, Plan 2080, 
as the same is shown outlined red on plan prepared by 
A, Burhoe, B,C,L,S., dated May 10, 1971, and marginally 
numbered LF 5691 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for highway purposes: 

BE IT THEREFORE RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
highway purposes, and declared to form and constitute portions of 
highway , 

- CARRIED 
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MOTIONS (cont'd) 

2, Expropriation: S/S McSpadden Avenue 
West of Victoria Drive 

MOVED by Aid. Bird, 
SECONDED by Aid. Sweeney, 

THAT WHEREAS the City of Vancouver desires to acquire that 
certain parcel or tract of land more particularly described as 
Portion of Lot Twenty-eight (28) in Right-of-Way , Block One (1), 
Subdivision "D" of Block One Hundred and Forty-six (146) . District 
Lot Two Hundred and Sixty- four (264) "A", Group One (1), New 
Westminster District, in the City of Vancouver, Province of 
British Columbia, pursuant to its powers under section 190 of 
the 'Vancouver Charter', Statutes of British Columbia, 1953, 
Chapter 55, and amendments thereto; 

AND WHEREAS the City of Vancouver has failed to come to an 
agreement with the owners of the real property aforesaid as to 
the terms of acquisition thereof ; 

THEREFORE BE IT RESOLVED that the real property aforesaid be, 
and the same is hereby expropriated by the City of Vancouver. 

- CARRIED 

3, Speed Limit: Marine Drive from 
Oak Street to Boundary Road 

At the Council meeting on May 11, 1971, Notice was given of 
the following motion: 

MOVED by Aid. Phillips, 
SECONDED by Aid. Broome, 

THAT the speed limit on Marine Drive from Oak Street to 
Boundary Road be 35 M.P.H. as part of a perimeter road system 
in the City. 

(def erred) 

MOVED by Aid. Rankin, 
SECONDED by Aid. Adams, 

THAT this matter be deferred pending a 'Report Reference' 
from the appropriate officials. 

- CARRIED 

4 , License Fee for Barbers 

At the Council meeting on May 11, 1971, Notice was given of 
the following motion, which by general agreement of Council, was 
altered and now reads as follows: 

MOVED by Aid. Phillips, 
SECONDED by Aid. Calder, 

THAT WHEREAS the present license fee for barber shops is 
$20 per annum irrespective of the number of chairs; 

BE IT RESOLVED THAT the license fee for barbers be reduced 
to $5.00 per chair for barber shops of three chairs or fewer, 
effective January 1, 1972. 

- CARRIED 

MOVED by Aid. Wilson, in amendment, 

THAT the figure $5.00 be changed to read $1.00. 

- LOST 


(The motion of Alderman Phillips and Alderman Calder was put and 
carried) , 
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MOTIONS (cont'd) 

5. Taxation based on 100% Value of 
Land and Improvements 


At the Council meeting on May 11, 1971, Notice was given 
of the following motion: 

MOVED by Aid. Linnell, 
SECONDED by Aid. Broome, 

THAT the City Council obtain a report from the Board of 
Administration on the effect of taxes based on 100% of land value 
and 100% of the value of improvements. 

- CARRIED 

(The motion was put and carried) 

6 . Canadian Merchant Fleet 

At the Council meeting on May 11, 1971, Alderman Wilson 
submitted the following Notice of Motion, seconded this day by 
Alderman Sweeney: 

MOVED by Aid Wilson, 
SECONDED by Aid. Sweeney, 

THAT His Worship the Mayor write to the Honourable 
W.A.C. Bennett and the Honourable Don Jamieson requesting that 
thePremier of British Columbia and the Minister of Transport 
discuss at their forthcoming meeting on transportation matters, 
the question of the obligation of the Canadian National Railway 
to establish a trans Pacific ship service operating out of the 
Port of Vancouver; 

FURTHER THAT the good offices of the Senior Covornmonts bo 
sought in obtaininK fulfillment of the 1913 agreement terms. 

- CARRIED 

(The motion was put and carried) 

7. Leave of Absence: 
Alderman Sweeney 

MOVED by Aid. Wilson, 
SECONDED by Aid. Bird, 

THAT Alderman Sweeney be granted leave of absence from the 
meeting of Council on Tuesday, June 1, 1971, due to his attendance 
in Regina at the Canadian Automobile Association convention. 

- CARRIED 

ENQUIRIES AND OTHER MATTERS 

Alderman Broome - referred to a press release in respect 

Port Management of statements by the Minister of Trans- 

port in regard to a new national ports 
policy giving more local autonomy to 
ports under the National Harbours Board 
It is stated a National Ports Council 
would be established including repres- 
entatives from Federal and Provincial 
governments, port authorities and 
harbour commissions. 

The Alderman proposed His Worship the 
Mayor communicate with the Minister, 
who is expected to be in Vancouver in 
the near future and request a meeting 
with Council in further explanation of 
the whole matter, with particular 
details in respect of application of 
the new policy to the Port of Vancouver 

cont 'd . , . . 
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ENQUIRIES AND OTHER MATTERS (cont'd ) 

Port Management The Deputy Mayor so directed. 

(cont 'd) 

Alderman Wilson expressed the view that 
Council's motion of May 11, 1971, in 
favour of dissolution of the Port of 
Vancouver Development Committee in 
June, 1971, should be rescinded. The 
Alderman requested, in the meeting 
which His Worship will endeavour to 
arrange, it would be advisable to in- 
clude former Mayor Lloyd of Halifax 
who was a former member of the National 
Harbours Board, 


Alderman Sweeney - 
Proposals for Low Income 
Housing: 200 Units 


referred to a newspaper advertisement 
by C,M.H,C, inviting proposals for con- 
struction of 200 low income housing 
units in Vancouver, The Alderman 
requested the Board of Administration 
report as to any action the City Council 
should take in this matter. 


The Deputy Mayor so directed 


Alderman Calder - enquired of the status of the report re 

Beautif ication Project: the beautif ication project for Gastown 

Gastown and Chinatown and Chinatown, 

Commissioner Sutton Brown advised a 
revised report is being prepared and 
Alderman Bird stated he expected the 
matter to be before his Standing 
Committee on Planning and Development 
as soon as possible. 


Alderman Hardwick - 
Meeting: Canadian Council 
on Urban and Regional 
Research 


reported orally on the annual meeting 
of the Canadian Council on Urban and 
Regional Research which he attended 
recently. In this regard the Alderman 
furnished a memorandum, dated May 17, 
for Council information, in which it 
is suggested delegates to the forth- 
coming C,F,M,M, Conference should 
report back to Council on research 
plans of that organization. 


Alderman Phillips - reported the Park Board has agreed to 

New Brighton Pool call for tenders for the construction 

of a new. New Brighton Pool, It is 
expected to have this pool in operation 
by the summer of 1972, 


Tho Council adjourned at approximately 3:50 P.M. 


The foregoing are Minutes of the Regular Council meeting dated 
May 18, 1971, which were adopted on June 1, 1971, 
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May Uth, 1971 


The following is a report of the Board of Administration: 


WORKS & UTILITY MATTERS 


CITY ENGINEER'S REPORT 


RECOMMENDATIONS; 


1. LEFI TURN BAYS ON HASTINGS STREET 
AT COMMERCIAL DRIVE 


"Hastings Street is one of the most heavily used arterial streets 
in the City, and any left turn at a signalized intersection creates considerable 
delay to through traffic. At Commercial Drive, the high traffic volume has 
resulted in the delay reaching the critical point, giving this intersection 
the highest priority rating for left turn bay treatment. 

The estimated cost of these improvements is $90,000. Fimds are 
available in the 1970 Streets Capital Budget, Account Code 0146/7904-, 'Major 
Street Paving 1971 Program Unallocated' . 

I RECOMMEND that an appropriation in the amount of $90,000 be 
provided for the construction of left turn bays at the location as stated 
above . " 


Your Board RECOMMENDS that the foregoing be approved. 


2. HARO STREET CUL-DE-SAC 

WEST OF BURRARD STREET 


"When the Haro Street/Smlthe Street Connection was constructed in 
1968, part of the works originally included continuing Haro Street through 
to Burrard Street. However, this was cancelled to await studies regarding 
property development in this area. These studies have now been concluded, 
and on December 22nd, 1970, City Council approved that a section of Haro Street 
be closed and stopped up. It remains, therefore, to construct a turn-around 
in the remaining section of Haro Street immediately west of the closed portion 
to serve the abutting properties. In addition, the street entrance on the 
west side of Burrard Streiet must be closed by removing the existing curb 
returns, and constructing new curb and sidewalk across the Haro Street 
intersection. 

Th(! estimated cost of constructing the turn-around and closing the 
entrance at Burrard Street is $8,000. 

I llECOMMEND that $8,000 be appropriated from thei 1970 Streets Capital 
Budget, Account Code 0146/7904, 'Major Street Paving 1971 Program Unallocated' 
for the construction of curbs and gatters, pavement and sidewalks at the 
location as t.tated above." 


Your Board RECOMMENDS that the foregoing be approved. 
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3. TWIN SEWER SYSTEM IN THE AREA BOUNDED BY 5TH 

TO BROADWAY AND BRUNSWICK TO ERASER STREET 


"This area is presently served by an old and inadequate combined 
system. Television inspection has shown the system to be in poor condition. 
The area is now zoned RM 3, and over the past several years, approximately UO^ 
of the area has been rebuilt with apartments. 

These sewers are required to give adequate service and to provide 
continuity in the work program. 

The estimated cost of the work is $265,000. 

I RECOMMEND that $26^,000 be appropriated from the 1971 Sewers Capital 
Budget Account 3-0^-Ok 'Miscellaneous Unallocated' in advance of approval of 
the 1971 Basic Capital Program." 


Your Board RECOMMENDS that the foregoing be approved. 


h. TWIN SEWER ON ll^TH AVENUE FROM 

PINE STREET TO 27g' WEST OF PINE STREET 


"This sewer is required to provide service to the property on the 
south side of ikth Avenue from Pine Street to 275' west of Pine Street. 


The estimated cost is $11;, 000. 


I RECOMMEND that $lU,000 be appropriated from the 1971 Sewers Capital 
Budget, Account Reference No. 3-0^-Ok, 'Miscellaneous Unallocated' in advance 
of approval of the 1971 Basic Capital Program. " 


Your Board RECOMMENDS that the foregoing be approved. 


5. Tender No. 37-70-13 
Motor Graders 


Tenders for the above were opened by your Board and referred to the 
City Engineer and Purchasing Agent for report. The officials con- 
cerned report as follows: 

"The working copy of the tabulation is on file in the office 
of the Purchasing Agent. 

Bid numbers refer to the relative position of the bids in 

ascending order of price. Local content does not change 

the order of the bids. Funds for the purchase of these 

motor graders are provided in the Equipment Plant Replace- 
ment Fund. 


The tender called for prices as follows: 


(1) Outright purchase price. 


(2) Guaranteed bid price based upon City of Vancouver 
prepared contract. 

A guaranteed bid price guarantees the maximum overall cost of 
the machine over a fixed period of years or operating hours, 
and includes depreciation and maintenance of the machine over 
this period. Operating costs as defined in the contract are 
not included (gas, oil, tires, glass, cutting edges, etc.). 


cent ' d. 
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Guaranteed bid prices were called for to allow the City to 
analyze this method of buying equipment. Only one bidder 
offered a guaranteed bid price. Ten bids were offered for 
an outright purchase. Since this tender was called, the 
Engineering Department has taken over maintenance of Park 
Board equipment and has one Caterpillar D5 dozer on a 
guaranteed bid contract with Finning Tractor and Equipment Ltd 

The tender was let by the two methods to compare outright 
purchase with guaranteed bidding (life cycle cost method). 

The two methods of bidding were compared using the bid prices 
and City of Vancouver cost history on similar size graders. 
The guaranteed bid offered by Finning Tractor and Equipment 
offers a five year life, at a maximum of $13,100 per year for 
capital, maintenance, and interest costs. Outright purchase 
of an alternate grader would cost about $10,500 per year for 
capital, maintenance and interest costs, over the present 
City of Vancouver seven year life. While the guaranteed bid 
offers the advantage of an upper limit to costs, and some 
reduction in the costs of downtime, these are not sufficient 
to offset the extra cost of the guaranteed bid. Costs of 
administration for a guaranteed bid contract are higher than 
for outright purchase, and the City already selects bids on 
the basis of total lifetime cost rather than purchase cost 
only. In view of these facts, it is concluded that guaranteed 
bidding is not advantageous to the City at this time. Further 
more, only one supplier out of 5 bidders tendered in this 
manner. The remainder of the report deals soley with outright 
purchase. 

A power shift transmission was asked for as an optional extra 
price, and three bidders offered a power shift transmission. 

The additional cost of the power shift transmission ($2,009.15 
- includes 5% tax) is offset by: 

- an estimated 5% increase in production for the life 
of the machine. 

- an estimated $500 saving in maintenance repairs over 
a seven year life (clutch, transmission, engine). 

- easier grader operation, allowing for the rotation of 
operators without causing damage to the motor grader 
because of lack of experience. 

This tender called for prices on one motor grader only. Since 
this tender call, the 1971 Equipment Replacement Program has 
been confirmed and includes a motor grader of the same size. 
Historically, we have not generally received a price advantage 
on two units instead of one, so the purchase of two motor 
graders on this tender is recommended. 

The low bid, from B.C. Equipment Ltd., at a cost of $29,028 
did not offer a power shift. The low bid for a grader with 
a power shift, also offered by B.C. Equipment Ltd., did not 
meet specifications. 


cont ' d. 
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The City Engineer and Purchasing Agent RECOMMEND acceptance of 
the lowest bid to meet specifications offering a power shift 
transmission from National Machinery Co. Ltd. for two Huber 
Model F 1500 motor graders at a total price of $61,883.00 
($30,941.50 each including Power Shift Transmission). 

Unless noted otherwise, the 5% Provincial S.S. Tax (and any 
other specified tariff) is in addition to all prices shown 
in the report and in the tabulation. Federal Sales Tax is 
not included, as the City of Vancouver is exempt tax on road 
building machinery. " 

Your Board RECOMMENDS that the recommendation of the 
City Engineer and Purchasing Agent be approved, subject to contracts 
satisfactory to the Corporation Counsel. 

6. Canadian Pacific Railway Main Line 
Right-of-Way between Rogers Street 
and Clark Drive 


The Corporation Counsel reports as follows: 

"The Canadian Pacific Railway has delivered to the City a plan 
of its main line right-of-way lying between Rogers Street and 
Clark Drive for the approval of the City. The Railway pro- 
poses to file this plan in the Land Registry Office in order 
to acquire indefeasible title to the right-of-way. Before 
this plan will be accepted by the Land Registry Office, it is 
necessary that the owners of the lands abutting the right-of- 
way agree to the common boundaries shown on the plan. 

The City owns the Rogers Street, Vernon Drive and Clark Drive 
street ends and the following described lands, all of which 
abut the right-of-way :- 

(a) Lot 2, Block 1 (Plan 11111) and Lots 28 to 32 
inclusive, south of the Canadian Pacific Railway 
Right-of-way, Block 2 (Plan 355) all of sub- 
division "A", District Lot 182, and 

(b) Lot K (Plan 11110) and Parcel P (Reference Plan 
8229) of the bed and foreshore of Burrard Inlet 
lying in front of District Lot 182. 

The City Engineer is satisfied that the boundaries between 
the City's said lands and streets and the right-of-way are 
correct. 

A copy of the plan is available for reference purposes in 
the City Clerk's Office. 

In the circumstances, it is RECOMMENDED that the said plan 
be approved by the City and that the same be executed by 
the Mayor and the City Clerk and the seal of the City 
affixed thereto. " 

Your Board RECOMMENDS that the foregoing 
recommendation of the Corporation Counsel be adopted. 
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INFORMATION 

7. Pacific Metals - Temporary Use of Boulevard 
In Front of 247 East 1st Avenue 


On November 5th, 1968, City Council refused the requests of Pacific 
Metals Limited and Davis Trading and Supply Company to lease a 
portion of the boulevard in the 200 Block East 1st Avenue. 

On November 6th, 1968, Mr. Leon Lotzkar of Pacific Metals Limited 
wrote to the City Council stating that his Company had recently 
acquired property elsewhere in the City for the purpose of re- 
locating its operation, but would require at least nine months in 
order to erect warehousing facilities. Mr. Lotzkar requested 
permission of the City to continue operating from his existing 
plant, and to use the boulevard in the same manner as he had 
heretofore, and during this period, he would phase out his 
operation. 

On December 17th, 1968, City Council adopted the City Engineer's 
recommendation that Pacific Metals Limited be permitted to use only 
the sections of the boulevards abutting entrances to its storage 
areas for the purpose of receiving or shipping materials, and only 
for the time required to load or unload the carriers and that the 
use of this boulevard be reviewed in one year's time for report 
to Council. 

The City Engineer reports as follows: 

"Since December, 1969, there have been correspondence and dis- 
cussions between Mr. Leon Lotzkar, the City Engineering 
Department and His Worship the Mayor. In December, 1969 and 
August, 1970, Mr. Lotzkar explained that labour troubles and 
other problems had delayed construction on his new building, 
and requested extensions in the use of the boulevard. 

in March, 1971, a discussion was held between City Engineering 
Department personnel and J. Lotzkar of Pacific Metals Limited. 
Mr. Lotzkar informed us that his firm intends to complete 
construction on the new site at 8360 Ontario Street this year, 
and they will be vacating the existing site at 247 East 1st 
Avenue as soon as the building is completed as the lease on 
this location terminates at the end of the year. Development 
Permit No. 54574 was issued March 8th, 1971 for the new site. 

There have been no complaints concerning the condition of the 
boulevard since Council considered the matter on December 17, 
1968" . 

Your Board submits the foregoing for the INFORMATION of Council. 
RECOMMENDATION 

8. Request for Street Closure: Fair and Bazaar 
Saturday, May 29, 1971 

Your Board submits the following report of the City 

Engineer : 

"R.B. Archambault, on behalf of the Immaculate Conception 
Church, is requesting permission to close 28th Avenue for a 
half-block from Alma Street west to the dead end. 

cont ' d. . . 
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They wish this closure in order to hold a May Fair and 
Bazaar on the street between 12 Noon and 5 P.M. Local 
traffic will be permitted access. 

The residents of 28th Avenue that will be directly affected 
by the closure have indicated by letter that they have no 
objection to the proposal. 

There are no objections from a Police Department or Traffic 
Engineering standpoint. Transit is not affected. 

* 

Accordingly it is RECOMMENDED that the Immaculate Conception 
Church be permitted to close off to vehicular traffic, 
28th Avenue from Alma Street west to the dead end on 
Saturday, May 29th, from 12 Noon to 5 P.M. provided that: 

(a) The applicant enter into an agreement with the 
Corporation Counsel indemnifying the City against 
all possible claims that may arise from the street 
closure. 

(b) The cost of barricading be borne by the applicant. " 

Your Board RECOMMENDS the foregoing report of the City 
Engineer be adopted. 


***** 


FOR ADOPTION SEE PAGE(S) CzA 
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BUILDING AND PLANNING MATTERS 

RECOMMENDATIONS 

1 . Britannia Community Services Centre 

The Director of Planning and Civic Development reports as 
follows : 

"At its regular meeting on November 17th, 1970, Council 'In 
Camera' when dealing with the innovative housing proposal in 
connection with the Britannia Community Services Centre 
resolved : 

'FURTHER THAT the Narod Brief be received and referred to 
the committee of citizens and officials (Britannia 
Planning Advisory Committee) when appointed. ' 

The Narod proposal had been to develop three highrise towers 
under the innovative housing fund but C.M.H. C. had not been 
able to include it in the 1970 Innovative Housing programme. 

At its meeting on April 21st, 1971, the Britannia Planning 
Advisory Committee considered the Narod brief and resolved: 

'THAT the Committee inform City Council that it con- 
sidered the incorporation of housing of the scale 
and density envisioned in the Narod brief with the 
Britannia complex as completely unacceptable. The 
Committee further advise Council that while the 
development of housing in association with the 
Britannia complex might be desirable it should 
in no way interfere with the current progress of 
planning or delay the construction of the complex.' 

It is therefore RECOMMENDED that in the light of the resolution 
of the Britannia Planning Advisory Committee and in view of the 
fact that in any event there are no innovative housing funds 
available at the present time, no further action be taken on 
this matter. " 

Your Board RECOMMENDS that the report of the Director of Planni: 
and Civic Development be approved. 

2. Trees Obstructing View - Communication 
from Captain J. T. Hamilton 


The Director of Planning and Civic Development reports as 
follows : 

"A letter dated April 23rd, 1971 from Captain J.T. Hamilton (as 
attached) has been distributed. 

The writer suggests that there is a 'great green wall of 
trees' that extends along the north side of Point Grey 
Road almost continually from the Kitsilano Pool to Alma 
Road. 


cont ' d 
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Clause #2 continued 

Captain Hamilton suggests that these trees, which are 
primarily on private property, be removed or topped to 
allow a view of the bay and mountains for people inland. 
He also suggests that this requirement should be en- 
forced by by-law. 

The suggestion by Captain Hamilton is unusual because the usual 
complaint is that trees are being removed not reta ined . 

While it is true that the trees do partially block the distant 
view to the north, it is also blocked by buildings on the north 
side of Point Grey Road. Trees contribute to the environment 
in a number of ways - they cut the effect of onshore breezes 
and also improve the micro-climate - they act as a unifying 
feature in urban design and are an asset rather than a liability. 

While the City hopes to acquire some of the waterfront property 
over a very long period of time, it is unlikely that this will 
lead to extensive tree removal. Although the view obstruction 
may be an inconvenience, it does not seem practicable to 
attempt to have them removed or trimmed in this case. 

It is RECOMMENDED that Council receive the letter from Captain 
Hamilton, send him a copy of this report and refer the letter 
and report to the Board of Parks and Public Recreation for any 
further comments." 

Your Board RECOMMENDS that the recommendation of 
the Director of Planning and Civic Development be adopted. 

3. South/West Corner of Nanaimo 
and Copley Streets 

The City Engineer and Director of Planning and Civic Development report 
as follows: 

"On December 22nd, 1970, City Council passed the following motion 
dealing with proposed rezoning of lot 27, Block A, D.L. 741 
situated at the Southwest corner of Nanaimo and Copley Streets: 

'That the property be rezoned from C-1 Commercial District 
to RS-1 One-Family Dwelling District, and no further action 
be taken with respect to this application until a report is 
submitted to Council with regard to the traffic situation 
and the subdivision of the area in question. ' 

A. History 

Lot 27 (along with the adjacent lot 28) was purchased in 1960 

after being offered to the City. The lots were purchased to provide 

for a 19th Avenue - 22nd Avenue arterial connector. 

Plans to develop 19th Avenue as an east-west arterial were sub- 
sequently abandoned because the development of 19th Avenue as a 
major street would have created undesirably small 'neighbourhood' 
areas . 

B . Present Conditions 

Copley Street intersects Nanaimo Street at a sharp angle rather 
than at the more acceptable 90°. Although the turning movement 
from Copley Street to southbound Nanaimo Street requires a sharp 
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turning movement which is made at the lower end of a rising grade 
on Nanaimo Street, this turn takes place through a right turn cut- 
off, controlled by Stop sign, and the intersection itself is 
level; which are fairly normal conditions. 

Although 19th Avenue /Cop ley Street is a 'collector' route along 
the south side of John Hendry Park, traffic volumes are not much 
higher than on a residential street and therefore the number of 
vehicles wishing to turn southbound onto Nanaimo is relatively 
small . 

The intersection with Nanaimo could be straightened out by 
extending 19th Avenue through to Nanaimo, but this is not con- 
sidered to be a desirable solution for two reasons: 

(a) The difference in grade and short distance between Copley 
Street and Nanaimo Street on 19th Avenue extended would 
result in a short, steep approach to the 19th Avenue/ 
Nanaimo intersection at a point part way up the rising 
grade on Nanaimo. From a traffic point of view, this 
sloping intersection would be inferior to the existing 
level intersection. 

(b) Becuase Copley Street has to be kept open, to serve abutting 
properties and because of substantial underground utilities, 
the extension of 19th Avenue would isolate the residual 
portion of lot 27 and leave it surrounded by Copley Street, 
Nanaimo Street and the 19th Avenue extension. Such isolation 
would leave the residual property too small for satisfactory 
development. 

The accident history for the past five years is not unusual, but 
does show a predominance of rear-end accidents in the northbound 
(downhill) direction on Nanaimo Street. It is felt that the marked 
crosswalk at 20th Avenue and Nanaimo Street is the main con- 
tributing factor to these accidents. There does not appear to be 
a significant number of accidents related specifically to traffic 
movements involving Copley Street. 

C. Conclusion 

In view of the greater traffic and subdivision disadvantages of 
the suggested extension of 19th Avenue through to Nanaimo Street, 
your officials have concluded that the retention of the existing 
19th Avenue and Copley Street layout is the most suitable 
arrangement. 

Because the lot in question is double fronting on Nanaimo Street 
and on Copley Street, any proposals for a dwelling or auxiliary 
buildings to be constructed on this site should be referred to 
the Technical Planning Board. In considering development pro- 
posals the Board should have specific regard to the design of the 
dwelling and auxiliary buildings in relation to the surrounding 
homes . 

Accordingly it is RECOMMENDED that: 

(a) the existing 19th Avenue/Copley Street layout be retained 

(b) development proposals for the site be subject to consideration 
by the Technical Planning Board." 

Your Board RECOMMENDS the foregoing report of the City Engineer and 
Director of Planning and Civic Development be adopted. 


* * * * * 
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FINANCE MATTERS 

RE COMMENDAT I ONS 

1 . Reorganization of the Environmental 

Health Division - Health Department 

The Medical Health Officer, Director of Personnel Services, and the 
Co-ordinator of Data Processing & Systems report as follows: 

Function of the Environmental Health Division 

Health inspectors review actual and potential environmental health 
problems by investigating complaints and by routinely surveying premises, 
operations, lands and waters of Vancouver. Solutions to the problems 
identified are sought by persuading persons to observe healthier practices 
or to upgrade buildings or equipment used. Much information is given 
to the public by personal contact, printed material or the use of mass 
media. 

Legislation enforced (if necessary) by the public health inspectors 
includes : 

Province of B.C. 

Health Act 

The Provincial Meat Inspection Act 
The Provincial Milk Act 

The Provincial Shell Fish Regulations 

Regulations Governing the Sanitation of Barber-shops 

and Beauty Parlours 
Regulations Governing the Sanitation of Eating and 

Drinking Places 

Community Care Facilities Licensing Act & Regulations, 1969 
The Mobile Home-Parks Regulations, 1967 
Regulations Governing Public Swimming Pools, 1967 
Regulations Governing Sewage Disposal, 1967 
Wiping Rag Regulations 

City of Vancouver By-laws 

Health By-law No. 4387 
Garbage By-law No. 2035 
Building By-law No. 4193 
Plumbing By-law No. 4068 

Zoning and Development By-law No. 3575 

Lodging House By-law No. 3686 

Trailers and House Cars By-law No. 3644 

Organization of the Environmental Health Division 

The Division has a staff complement of twenty-five (25) which is composed 
of the Director, a Food Control Officer, Sanitation Control Officer, 
Communicable Disease Control Officer, and twenty-one (21) Inspectors. 

These following assignments reflect the current best staff deployment 
required to meet the responsibilities listed above. It has been 
necessary from year to year to adjust the assignments from within the 
scope of work covered by the job description. Inspectors have their 
assignments changed to other types of premises, applying their same 
training to a different area of work. Improved efficiency and standard- 
ization of work has been possible without regarding the inspectors as 
"specialists" within the environmental health field. 
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The current deployment of the twenty-one (21) field inspectors is 
as f o 1 lows : 


8 inspectors 

9 inspectors 

1 inspector 

1 inspector 

1 inspector 

1 inspector 


food premises 

general sanitation (includes housing, lodging 
houses, public complaints) 

institutions (nursing homes , boarding homes , 
schools, day care centres) 

waterfront pollution (both survey and follow-up 
correction) 

swimming pools, beaches, rodent control (and 
other pests) 

office communications, complaints, plan consul- 
tation . 


The Medical Health Officer has recommended a minor organizational 
change in the Environmental Health Division. His recommendation was 
referred to the Research and Systems Committee for review. 

The Co-ordinator of Data Processing & Systems examined the existing 
organizational structure, the responsibilities of the employees of 
the division and the proposed changes which are 


(a) The two positions of Food Control Officer and Sanitation 
Control Officer have long been classified as consultants to 
the Health Inspectors, in two of the three branches of the 
Division, with overall supervision of the inspectors being the 
responsibility of the Director of Environmental Health. Since 
there are in total, twenty-one (21) field inspectors, the 
Director cannot be expected to adequately supervise their work. 
The best solution to this problem is to assign to the two 
Control Officers the responsibility of supervising the work 

of the Inspectors. This can be done without affecting their 
normal duties and in fact theyalready have had to assume this 
responsibility during the past year. Each will be responsible 
for the work of about ten inspectors. 

(b) The Medical Health Officer wishes to assign to one inspector 
the responsibility of receiving and answering all complaints 
from the public on environmental health matters, assessing 
their significance and relaying the serious complaints to 
the Health Inspectors in the field for further investigation. 
He will answer general enquiries on environmental health 
matters or refer the caller to the appropriate person or 
agency for assistance. He will also examine plans for the 
construction or alteration of public eating facilities, public 
housing and related premises, swimming pools and food processing 
equipment to ensure conformance with health bylaws and regu- 
lations. Currently this work is being done by all the inspectors 
but lacks the co-ordination that one person could give. 

(c) Prior to December 1969, most health inspectors worked from 
four" of the five decentralized health unit offices. It was 
therefore appropriate to recognize four of the seven Public 
Health Inspector II's as "office seniors". When all public 
health inspectors moved to the East Wing, City Hall, there was 
no further necessity for this "office Senior" function. 

(No Public Health Inspector I has been promoted to Public 
Health Inspector II since 1958 when an inspector of 10 years 
experience could earn reclassification upon passing an exam- 
ination.) 
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(d) The Director of Environmental Health position has been 

filled temporarily since July, 1969 while attempts were made 
to find suitable candidates. The Medical Health Officer 
now proposes to reduce the required qualifications for the 
position . 

Present and proposed organization charts are shown in 
Appendix A. and B respectively, which are circulated. 

The Co-ordinator of Data Processing and Systems agrees with the recom- 
mendations of the Medical Health Officer, since the changes should 
result in an improved operation of the Division without any increase 
in staff . 

The Director of Personnel Services has reviewed the proposed changes 
and has determined their effect on the classifications of the posi- 
tions involved. His recommendations are as follows: 

(a) Director of Environmental Health 

The position of Director of Environmental Health was vacated 
on July 31st, 1969, and has been filled on a temporary basis 
since then. Despite repeated attempts to fill this position 
permanently, including advertising in professional journals 
and newspapers in Canada and the United States, a suitable 
candidate has not been located. Consequently, it is now 
being proposed to reduce the required qualifications for this 
position from university graduation with major courses related 
to environmental sanitation and public health, plus a post 
graduate course in public health, to certification in public 
health inspection, and extensive related experience. In 
light of these changes, I recommend that the position be 
reclassified from Pay Grade 33 ($1138-1365) to Pay Grade 31 
($1040-1246) and also recommend that it be retitled as Public 
Health Inspector V, effective when adopted. Class Specifi- 
cation No. 465 as revised and retitled is submitted for 
approval. This position is to continue to be excluded from 
Union jurisdiction. 

(b) Food Control Officer and Sanitation Control Officer 

The two positions of Food Control Officer and Sanitation 
Control Officer were originally established as consultants 
to the Public Health Inspectors. In other words, their 
function was to provide technical advice and assistance with 
overall supervision of the Division being the responsibility 
of the Director. However, these positions now function in a 
supervisory capacity over the Public Health Inspectors as 
well as retaining the consultative role, with each of the 
Officers responsible for the work of approximately ten Inspec- 
tors. In light of these changes, I recommend that these 
positions be reclassified as Public Health Inspectors IV and 
rated at Pay Grade 28 ($905-1083), effective May 16th, 1970. 
I have recommended the single classification for both positions 
because many of the duties performed and qualifications 
required of each are quite similar in nature. Class Speci- 
fication No. 469, Public Health Inspector IV, is sxibmitted 
for approval. 

(c ) Communicable Disease Control Officer 

I recommend that this position be retitled as Public Health 
Inspector III to integrate it into the Public Health Inspec- 
tion class series, and submit Class Specification No. 473 for 
approval. Minor editorial changes have also been made in 
the class specification which do not change the nature of the 
work. No change in salary is involved. 

(d) Public Health Inspector I 

The City Medical Health Officer has assigned to the Public 
Health Inspector I position occupied by M. Baker, the function 
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of receiving and answering all complaints from the general 
public on environmental health matters, assessing their 
significance and relaying the serious complaints to the 
Health Inspectors in the field for further investigation. 
He answers general enquiries on environmental health matters 
or refers the caller to the appropriate person or agency 
for assistance. The incumbent also examines plans for the 
construction or alteration of public eating facilities, 
public housing and related premises, swimming pools, and 
food processing equipment to ensure conformance with health 
by-laws and regulations. I recommend that Mr. Baker receive 
two additional pay grades for performing these duties 
commencing December 21st, 1970. I further ie commend that 
this arrangement be on a temporary basis only and that the 
position be reviewed as to permanent classification when 
it is vacated. 

(e) Public Health Inspectors!! 

The Health Department has seven positions of Public Health 
Inspector II on its establishment at the present time. Since 
relocation in the City Hall, East Wing, these positions no 
longer have "office senior" responsibility. Also, the 
City's policy of reclassifying Public Health Inspector I to 
this level after meeting certain training and experience 
qualifications was discontinued some time ago. Recently, 
therefore, positions of Public Health Inspector II have been 
reclassified to the I level as they have become vacant. 
I recommend that there continue to be a careful review of 
each Public Health Inspector II position when it is vacated 
in order to determine the appropriate classification level. 

This report has been discussed with the Business Manager of the Municipal 

and Regional Employees Union who agrees with the recommendations. It 

has also been discussed with the City Medical Health Officer who also 

concurs except that he disagrees with the reduction in salary level 

recommended for the position of Public Health Inspector V (formerly 
Director of Environmental Health) . 

The estimated recurring annual cost of these proposals, determined by 
the change in the final step in the pay range at 1971 rates and includ- 
ing fringe benefits at 10% is $640. The additional salary and fringe 
benefit costs for 1970 and 1971 will be $4,085. 

The Comptroller of Accounts advises that the additional funds in the 
amount of $4 ,085.00 will be provided for. by ah adjustment within the 
1971 Departmental Budget." 


SUMMARY 


Present 


Proposed 


Incumbent 

Classification 

Classification 

Vacant (Present- 

Director of Environ- 

Public Health Inspec- 

ly filled on a 

mental Health* 

tor V* 

temp, basis) 

P.G. 33(51138-1365) 

P.G. 31 ($1040-1246) 

D. A. Morgan 

Food Control Offi- 

Public Health Inspec- 


cer 

tor IV 


P.G. 27 ($866-1040 ) 

P.G. 28 ($905-1083) 



($994-] 083) ** 

J . A. Stringer 

Sanitation Control 

Public Health Inspec- 


Officer 

tor IV 


P.G. 27 ($866-1040) 

P.G. 28 ($905-1083 ) 



($994-1083) ** 

A. Mackie 

Communicable Disease 

Public Health jlnspec- 


Control Officer 

tor III 


P.G. 26($827-994) 

P.G. 26($827-994) 

M. Baker 

Public Health Insp- 

Public Health Inspec- 


ector I 

tor I 


P.G. 23($721-866) 

P.G. 23($721-866) 


Effective 
Date 

When adopted 


May 16,1970 


May 16/1970 


(Plus two Pay Grades) 


When adopted 

Dec. 21, 1970 
cind to contin 
ue on a temp- 
orary basis 
until positicn 
is vacated*** 
. .Cont 'd. 
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Incumbent 


Present 

CI as si fi cation 


Propos ed 
Classification 


Effective 
Date 


All Positions 


Public Health Inspec- All positions to be reviewed 
tor II with respect to proper classi- 

P.G. 25 ($791-947) fication when vacated. 


Exclusion from Union jurisdiction 

Effective salary under Personnel Regulation No. 160-1 (a) 

To be reviewed again when position is vacated, and a permanent 
classification to be established at that time. 


YOUR BOARD 

RECOMMENDS THAT (a) The change in organization be approved; 


(b) The following Class Specifications as revised by the 
Director of Personnel Services be approved: 

No. 465 - Public Health Inspector V (Revised & Retitle( 

No. 469 - Public Health Inspector IV (Revised & Retitle< 

No. 473 - Public Health Inspectorm (Revised & Retitle< 
(Copies circulated for information.) 

(c) The following Class Specification be abolished: 

No. 463 - Food Control Officer 

(d) The foregoing recommendations of the City Medical 
Health Officer, Director of Personnel Services and the 
Co-ordinator of Data Processing and Systems be 
adopted . 


CONSIDERATION 

2. Two NEW Positions, Civic Development Division, 
Department of Planning and Civic Developiient . 

The Director of Personnel Services and the Director of 
Planning and Civic Developnent report as follows: 

"At its meeting on April 27, 1971, when dealing with a 
recommendation from the Board of Administration on the 
classification and establishment of two NEW positions 
for the Civic Development Division, Council passed the 
following resolution: 


THAT this clause of the report of the Board of 
Administration (Personnel matters. Supplementary) 
dated April 23, 1971, be referred back to the 
Director of Planning and Civic Development for 
further report; the Director of Planning and Civic 
Development to be advised that the Council is 
concerned that people with development experience 
be considered and has enquired of the necessity 
of such persons having a professional degree.' 


Cont ' d . 


Board of Administration, May 14, 1971 


(FINANCE - 6) 


Clause No. 2 (Cont'd.) 

The Class Specification which was submitted for approval is 
intended to cover all of the positions at this level in the 
Planning and Civic Development Department and is in fact a 
revision of the present Class Specification. The revisions 
were intended to provide for the requirements of the Civic 
Development Division bearing in mind that a different type 
of individual than the standard Planner III would be 
required particularly someone with development experience. 

The proposed Class Specification is resubmitted with the 
additions to cover the Civic Development Division underlined 
so that Council may readily see the sort of experience and 
qualifications which are intended to apply to incumbents of 
the Civic Development Division. 

It is suggested that Council may wish to reconsider the 
matter with this background in mind." 

Your Board submits the report of the Director of Personnel 
Services and the Director of Planning and Civic Development for the 
CONSIDERATION of Council. 

(Copies of revised Class Specification No. 211 are circulated 
for information.) 

RE COMMENDATI ONS 

3. Four Seasons Question: 

Voting Cost and Election Post Cards 

The City Clerk reports with recommendations on three matters 
affecting the voting on the Four Seasons Question: 

"I estimate the cost of conducting the vote on the Four 
Seasons Question will be $26,750. The Director of Finance 
advises me that funds are available in the Contingency 
Reserve to meet this expenditure. I, therefore, 

RECOMMEND (a) THAT the sum of $26,750 be provided from 

Contingency Reserve to meet the cost of the 
vote on the Four Seasons Question. 

(b) THAT the Council authorize the sending of 
Post Cards to each Owner-Elector in accordance 
with past practice . 

(c) THAT Council authorize the City Clerk to 
advertise the wording of the Question in 
the daily newspapers." 

Your Board RECOMMENDS that the foregoing recommendations 
of the City Clerk be adopted. 
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Board of Administration, May 14, 1971 (FINANCE - 7) 

4. Replacement of Stage Lighting System 
The Queen Elizabeth Theatre 

The Manager of the Queen Elizabeth Theatre reports as 

follows : 

"The replacement of the Stage Lighting System in The Queen 
Elizabeth Theatre has been scheduled to be carried out 
over a period of three years in the following work sequence: 

Year One - Install 80 dimmer controlled circuits 

connected to existing control facilities. 

Estimated cost $70,000 

Year Two - Install additional 40 dimmer controlled 

circuits, and modify patch panels to suit. 

Estimated cost 40,000 

Year Three - Replace existing control console and 
present equipment. 

Estimated cost 90,000 

City Council has set aside the sum of $70,000 in its 1971 
Capital Budget for the work in the first year of the Schedule. 

The Theatre Manager recommends as follows: 

(a) THAT the first stage of this program, i.e. costing 
$70,000 be approved 

(b) THAT the City Engineer be authorized to proceed with 
this first stage of the replacement program. 

The Auditorium Board in concurring with the recommendations 
of the Manager is available to Council if considered advisable 
however, in any event, should the Council consider other than 
approving action, the Board would wish the opportunity to 
appear . " 

Your Board RECOMMENDS the recommendations of the Theatre 
Manager be approved and the City Engineer instructed accordingly. 


******** 


FOR ADOPTION SEE PA6E(S) LlJ- 
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BOARD OF ADMINISTRATION 
PERSONNEL MATTERS 
REGULAR REPORT MAY 1. 1971 

RE COMMENDATI ON 

1. Revision of Regulation 270, 
"Vacancies - Filling of" 

The Director of Personnel Services reports as follows: 

"Periodically all personnel regulations are reviewed and brought 
up to date if necessary. Normally these updating changes are 
not submitted to Council since they do not affect any changes 
in basic policy. However, there have been some revisions 
introduced to Regulation 270 which are considered to require 
Council approval. I have extracted these particular revisions 
from this Regulation (see below) and I recommend that they be 
adopted as submitted: 

'270-2. Inside, Nurses, Formen, Electrical, Police and 
Fire Clerical, and Fire Alarm Operators 

(a) Posting of Vacancies 

Notices of all vacancies are posted for one 
week by the Director of Personnel Services, 
who will receive the resulting applications. 

Re: Heads of Departments . In addition to 
posting positions as above, vacancies for 
Department Heads will be advertised before 
appointments are made, and vacancies for 
Deputies, Assistants and Division Heads may 
be advertised before appointments are made. 
(See Reg. 270-5 for appointment procedures.) 

(f ) Transfers 

(1) If a position becomes vacant, an employe 
of the same department with the same 
classification as the vacant position 
may be transferred into the vacant 
position without it being posted. The 
position then becoming vacant would 
subsequently be posted and filled as 
per Sections a, b, and c above. 

(2) Transfers between departments will be 
posted and filled in the usual manner. 


Cont'd 
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Board of Administration, May 7, 1971 (REGULAR PERSONNEL - 2 

Clause No. 1 (Cont'd.) 

(3) In the situation where a vacancy does not 
exist but where it is desirable to switch 
or rotate employees of the same classifica- 
tion from one position to another within a 
department, the following procedures will 
apply: The Department Head shall discuss 
the proposed transfer with the employees 
involved and shall have the authority to 
effect the transfer without the positions 
being posted. If in the event that the 
employees concerned feel that such a transfer 
would result in some form of inequity or 
prejudicial treatment, grievance procedures 
as set out in the applicable Union agree- 
ments may be initiated. 

270-5. Appointment of Department Heads, Deputies, 
Assistants of Division Heads 


The appointment of Department Heads is made by 
City Council. Department Heads, when appointing 
Deputies, shall have approval of Council, and 
when appointing Assistants or Division Heads, 
shall have the approval of the Board of Admini- 
stration, as to the suitability of the appointee, 
before confirming the appointment." 

The provisions of Regulation 270-2 (f ) have been submitted to 
the affected bargaining units (Municipal and Regional Employees' 
Union, Registered Nurses Association of B.C., City of Vancouver 
Foremen's Assoc., I.B.E.W. Local 213, Vancouver Firefighter's 
Union, Local 18) who have not indicated any opposition." 

Your Board RECOMMENDS that the foregoing recommendations of 
the Director of Personnel Services be adopted. 


****** 


FOR ADOPTION SEE PAGE(S) L<!X. 
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BOARD OF ADMINISTRATION 

PERSONNEL MATTERS 

SUPPLEMENTARY REPORT MAY 14, 1971 

RE COMMENDAT I ONS 

1 . Auto Allowance - 

Robert D. Watt, City Archivist 

The Director of Finance reports as follows: 

"The City Clerk states that 

'Mr. Watt took up his position as City Archivist as of 
May 1st. His office is located in the present quarters 
allotted to the Archives, being the Vancouver Public 
Library building. 

Mr. Watt has told me that he believes he will need 
to use his car frequently in connection with City 
business and, in particular, travelling between the 
City Hall and his present office, attending at the 
site of the new Archives building, meeting with the 
architects and attending various meetings in connec- 
tion with planning the Archives. To a modest degree 
now and to a much greater degree in the future, Mr. 
Watt will be involved in interviews with prospective 
donors of material and discussions with those who 
know of material which should have a permanent home 
in the City Archives. 

Consequently, I would ask that suitable arrangements 
be made to provide Mr. Watt with an auto allowance on 
a regular basis.' 

It is recommended that an auto allowance on the monthly basis 
be authorized for the position of City Archivist presently 
occupied by Robert D. Watt, effective from the date of his 
appointment . " 

Your Board RECOMMENDS that the above recommendation of the 
Director of Finance be adopted. 


****** 


FOR ADOPTION SEE PAGF|$J 


MAY lii. 1 971 
RECOMMENDATIONS 


1 . City Lands South Side of False Creek: 
Demolitions 


BOARD OV ADMINISTRATION 

PROPERTY MATTERS 


The Supervisor of Property and Insurance reports as follows: 

"On January 1st 1971, the City assumed direct control of the tenants on 
the South side of False Creek, between Cainbie Street and Fir Street. 

Inspection of all the improvements to ascertain their condition within 
this area has been carried out. There are approximately 35 main 
buildings in various states of repair, ranging from good to a state of 
collapse. 

In view of the proposed redevelopment of this area, which will require 
the ultimate removal of all existing improvements, it is recommended 
that the Supervisor of Property and Insurance be authorized to proceed 
with demolitions on the following basis; 

(1) Those buildings which are structurally unsound or in a 
hazardous condition and do not warrant the cost of repairs, 
be demolished when vacant and the site cleared and graded 
to make the land suitable for renting until required for 
redevelopment. 

(2) Remaining buildings to be rented on a monthly basis xrlth the 
tenants being responsible for all expenses. When the lands 
are required for redevelopment, the buildings to be demo].ished 

or removed in accordance with the established policy of reporting 
through the Board of Administration. 

It is anticipated that the costs of demolition of buildings in poor 
condition will not exceed $50,000.00 for the year 1971. In this con- 
nection $180,000.00 was set up in the supplementary budget in 1970 for 
the acquisition of additional property for redevelopment of the City 
lands in the False Creek area. It is anticipated that the money for 
acquisition of these properties will not be required until after Council 
has made a decision on the Consultants' reports some time in 1972. 

Consequently, it is proposed to draw the necessary funds for. demolition 

costs and related site preparation up to a maximum of $50,000.00 from 
this fund, Code No. li950/790." 


Your Board 

RECOMMENDS the foregoing recommendations (1 and 2 above) of the 
Supervisor of Property and Insurance be adopted, costs oharged to 
account code 1^950/790. 

'2. Demolition of City-owned Building-: 
690 East 5th Avenue 

The Supervisor of Property & Insurance reports as follows: 

"Lots 10A-12A, Block 86, D.L. 26i^, Zoning- RM-3, 690 East 
5th Avenue, (99' x 1 22 ' ) is improved by a two-storey reinforced 
concrete, wooden frame industrial building which was acquired by the 
City in January I960 as an advance purchase for Redevelopment Project 3. 
The site is situated in an RI-'-3 Multiple Residential area and was re- 
zoned to this use from M-1 Industrial in 1958. The building has been 
rented continuously for industrial purposes since its acquisition. The 
lease of the building, which was to a food manufacturing concern, 
expired on March 31st 1971, and the tenants have vacated the premises. 


cont'd. 
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Board of Administration, May 1971 (PROPERTIES - 2) 

Clause 2 Cont'd . 

With the expiration of this lease, examination has been made into the 
matter of continuation of this industrial non-conforming use and as an 
alternative the demolition of the structure, consolidation of the pro- 
perty with tho two adjoining City-owied vacant lots creating a site of 
165' X 122' for sale and development in accordance with the present zoning. 

The latter course of action, i.e. the demolition of the building for 
ultimate resale is considered the most desirable course of action for 
the following reasons: 

(a) The building requires considerable alterations and renovations 
to permit its re-occupation, and the realm of cost is in the 
vicinity of £-^15,000 to $20,000. To justify such expenditure it 
would necessitate the continuation of this non-conforming use 
for some considerable time. 

(b) A considerable number of new apartment structures have recently 
been completed in this general area including a fairly large 
complex to the East. The City itself has recently sold lands 
immediately to the South of the subject property for apartment use. 

(c) The Director of Planning has approved the release of the land 
for sale subject to building demolition, site consolidation etc. 

It is therefore RECOW'TSNDED that the Supervisor of Property & Insurance 
be authorized to proceed with the demolition of the building known as 
690 East 5th Avenue, and arrange for the clearing, consolidation and re- 
sale of the lands. " 

Your Board 

RECOI'Mi^DS the foregoing recommendation ofthe Supervisor of Property and 
Insurance be adopted. 


J. Demolition of Old Georgia Viaduct Over 
B.C. Hydro & Power Authority Lands 

Thje Supervisor of Property & Instirance reports as follows: 

"Under an agreement dated Augxist 10, 1970, entered into between the^Clty 

of Vancouver and the B.C. Hydro & Power Authority, the City would indemnify 
the Authority for any costs, losses, damages or expenses incurred due to 
the demolition of the Old Georgia Viaduct or construction of the Georgia 
Viaduct Replacement . 

B.C. Hydro have two buildings beneath the Old Viaduct which are situated 
on the East side and the West side of Carrall Street. The building on the 
Wefit side of Carrall Street is 3 stories and used for storage, as a work- 
sliop and has sorie office space. The building on the East side of the street 
is 2 stories and is the main storage depot for power line equipment for the entire 
Province. It nust be available on a 24-hour basis for materials which may be 
required for emergency breaks in electrical service as well as day— to-day 
maintenance. These two bui] dings have a total of 19 piers running through 
them which nupport the Viaduct. Attached to the 2-atorey building is a steel 
shed occupied by the Line Stores. This is not directly under the Viaduct, 
but is in the work area and any falsework erected to protect the main building 
would necessitate removal of some of the roof and the moving of all the material 
stored inside. In addition there is equipment, such as transformers, switches, 
etc. stored in the open under the Viaduct which will have to be moved. 

below or 

At present B.C. Hydro occupies approximately 55»000 sq.ft. of floor area/ ad jacent 
to the Viaduct, and in addition 7,200 sq.ft. of open storage beneath the Viaduct. 
The contract specifications for tho demolition of the Old Georgia Viaduct were 
prepared on the basis that the buildings would remain, and that the contractor 
would be responsible for construction of the necessary falsework and any other 
necessary steps to protect the buildings. 


cent ' d. . . . 
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Board of Administration, May 1971 (PROPERTIES - 3) 

Clause 3 Cont'd . 

Preliminary estimates of the costs which would be payable to B.C. Hydro & Power 
Authority for costs, losses, damages or expenses incurred due to the demolition 
)f the Old Georfria Viaduct have been investigated. The minimum costs that can 
■)e anticipated are on the basis that Hydro will be able to remain in occupation 
ind have U3e of the buildings dviring the total time demolition is in progress, 
[t would still be necessary to move stock out of the steel shed attached to the 
stores building, temporarily storing it in alternate buildings and then moving 
:.t back. This is estimated at $7,500.00. 

!)iscussions have been held with representatives of Workmen's Compensation Board 

iind the Engineering Consultant for the Insurance Companies and they have stated 
;hat they are not prepared in advance to approve the continued occupancy of the 
)uilding3 dtiring demolition of the bridge structure. If they should decide that 

:iormal work csomot be permitted tmder the Viaduct during demolition it would 
;hen be necessary for B.C. Hydro to remove their whole operation for a minimum 

;*-Hnonth period and the total cost to the City is estimated to be in the realm 

of $61,000.00. 

fiscussions have taken place between B.C. Hydro, Cleveland Wrecking Company, 
the demolition contractor) and City staff to consider problems related to the 
emolition of the Viaduct, with a view to minimizing disruption to B.C. Hydro 
operations. During these discussions it was ascertained that B.C. Hydro intend 
•;o redevelop this yard area within the next few years and in this regard the 
iiubject building would ultimately be demolished. 

Hie poDsibility of Hydro advancing the date for abandonment of these building 
'fas then investigated. There would appear to be decided advantages to all parties 
Lf such an arrangement could be worked out. Iftider any such arrangement it will 
)e necessary for B.C. Hydro to rent alternate buildings for an estimated 18-month 
leriod during which time they would have the new building designed eind constructed 
it Newton, B.C. 

if ter extensive negotiations the following basic proposals have been worked out by 
:he three parties concerned: 

[1) B.C. Hydro & Power Authority has agreed to move out of the buildings 
under and adjacent to the Viaduct and to demolish the structures by or 
before September 15, 1971 and to accept the sum of $90,000.00 all 
inclvisive and there wotdd be no disruption claims from B.C. Hydro 
on the demolition of the Old Georgia Viaduct. 

[2) Cleveland Wrecking Company , whose demolition job would be much simplified 
by this arrangement, has agreed that if these buildings are demolished 
and the site left clear, they are prepared to have their contract price- 
with the City reduced by $68,000.00. 

[3) In addition, the Insurance Underwriters in ccorrying the City's Public 
Liability and Property Damage policy on the demolition of the Viaduct, state 
that if those buildings were removed in advance of demolition, there should 
be a reduction in premium in the amotint of $12,000.00. 

Tie City of Vancouver will agree to pay to B.C. Hydro the sum of $90,000.00 as 

mmtioned in (l) above. The City would in turn recover from the demolition 

cjntractor the sum of $68,000.00 as in (2) above^ plus a stim of $12,000.00 as in (3) 

above 

Tie net cost to the City under this proposal is therefore $10,000.00. 

Tie Georgia Viaduct Replacement Committee at its meeting April 3, 1971 reviewed 
tie alternatives. If the buildings are permitted to remain the .costs will be in 
tie realm of a mLnimum of S7,500.00 and a mviicimum of $61,000.00. In view of the 
uicertainties involved with the demolition of the Old Georgia Viaduct the Committee 
hive therefore endorsed the proposals as shown in (l), (2) and (j) above. 


cent 'd. 
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^oard of Administration, May 1 4, 1971 (PROPERTIES - i^) 

Clause 3 Cont'd . 

It is therefore RECOHHEHDED that the City enter into an a«reeiwnt drann to the 

satisfaction of the City Solicitor, with B.C. Hydro & Power Authority as per Item (l) 
above, and subject to a written tindertaking from Cleveland Wrecking Company as 
per Item (2) above and the insurance liability coverage be reduced to allow the premium 
to be adjusted in accordance with Item (3) above after the buildings are demolished." 

Your Hoard 

RECOMI'ENDS the foregoing recommendation of the Supervisor of Property & Insurance be 
adopted. 


/j.. Rental Review: 

111 Alexander Street 

The Supervisor of Property and Insurance reports as follows: 

"By Resolution of Council dated July 21st, 1970, Lots E^g 23, 
2i| & 25, Except Right-of-Way, Block 1, D.L. I8I-I96, 
111 Alexander Street, and improvements consisting of a 
small cafe were leased for a 3-year period commencing 
June 1st, 1970, subject to a review of the rental at yearly 
intervals . 

In accordance with the foregoing, a rental review has now 
been completed with a recommended increase from $[|.0i,00 per 
month plus all taxes to $62.00 plus all taxes. Mr. R. C. Foot, 
proprietor of the leased cafe, has indicated his acceptance 
of the increase effective June 1st, 1 971 • 

RECOMMENDED that commencing June 1st, 1971 rental of the 
premises at 111 Alexander Street be increased to $62.00 
per month plus all taxes as if levied." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of 
Property and Insurance be adopted. 

5. Insurance on City of Vancouver Bridges 


Your Board has received the following report from the Director of Finance 
and the Supervisor of Property & insurance. 

"The City's Three Year Bridge Insurance Policy expires July 1, 1971. 
The policy insures bridges with a replacement cost value in excess of $50,000,000 
against loss or danage from fire, impact, explosion, earthquake and other ncrils. 
it contains a deductible clause which provides that the City will pay an 
amount equal to 1<; of the value of the damaqed bridge in respect of any claim. 

Even before the recent earthquakes in California there was a very 
restricted market prepared to accept a risk of this magnitude. After discuss- 
ing the matter with dr. Douglas Macdonald, the City's Insurance Consultant, 
it is our opinbn that in view of the limited market an open competition 
via tenders at this time definitely would not be in the City's best interests. 
However, we are also of the opinion that some degree of competition Is desirable. 


cont 'd 
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Board of Administration, May 1 4, 1971 (PROPERTIES - 5) 

Clause ^ Cont'd . 


The existing coverage was obtained by Macaulay Micolls Maitland and 
Co, Ltd, in 1968 from a combination of underwriters covering both the London 
and American markets at what was considered to be a favorable rate, with the 
pri-mary underv/ri ters being in the London market. 

It is not known at this time whether or not the world insurance market 
has sufficient capacity to produce a firm competitive bridge insurance proposal 
other than the one being developed by Macaulay Nicholls Maitland, the brokers 
for the existing policy. 

Hoi-/ever, with the viewpoint that competition \i desirable if possible, 
your cofnmittee approached Harsh McLennan Ltd., a large international firm of 

brokers with an extensive background of experience in this class of 

insurance. They have agreed, subject to Council approval, to approach 

the insurance markets to develop a proposal separate from Macaulay Nicholls. 

We therefore recommend that City Council approve the appointment of 
both Macaulay Nicolls Maitland and Company Limited, and Marsh McLennan Limited 
as brokers representing the City, to separately approach the world insurance 
markets with a viev/ to preparing firm proposals (rates andcoverage) for in- 
surance of the City's bridges, for the consideration of Council on June 22 or 29'.' 


Your Board 

RECOMMENDS that the recommendations of the Director of Finance 
and Supervisor of Property & Insurance be adopted. 

6. Expropriation for Park Purposes 

S/S McSpadden Avenue, West of Victoria Drive 


Th€: Supervisor of Property and Insurance reports as follows: 

"The City Engineer is proceeding with the consolidation of various 
City-owned lands and intervening street and lane allowances which 
will form Park Site #10 to be known as McSpadden Park. This park 
site is located on the west side of Victoria Drive between 4th 
Avenue and the lane south of 5th Avenue. 

A recent title search discloses that the City's title for Lot 
28, Block 1, Sub D, Blk. 146, D.L. 264A does not include a 
triangular portion at the N.W. corner of said lot measuring 
1.65* X 4' and comprising an area of 3.3 sq. ft. Said portion 
is held in the name of Percy W. Chaxleson, who died about 1931. 
It is necessary that the City obtain title thereto to complete 
the plcxn of consolidation. 

This smaJLl parcel does not appear on the Assessment Roll and 
presumably was considered part of the old right-of-way which 
previously passed through this block. 

The City Solicitor advises that in order to secure title, a 
notice of expropriation must be served and application made 
to the Court for a vesting order. 


RECOMMENDED that the Corporation Counsel be authorized to proceed 
with the expropriation of the aforesaid portion of Lot 28, and 
the formal resolution be passed later this day, and make application 
to the Court for a vesting order." 

cent ' d . . . . 
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Clause 6 Cont'd . 
Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of 
Property and Insurance be adopted. 

7. Acquisition for Replotting S.E. Sector 
;^608 East g^th Avenue 

The Supervisor of Property & Insurance reports as follows: 

"Lot 21, Blocks 1 to 3, D.L.mh 335, 3608 East 55th Avenue, 
is required for replotting purposes in connection with the 
expanded program of redevelopment in the South-east Sector 
authorised by City Council on June 21st, 1968. 

These premises comprise a 1-storey, full basement, frame dwelling with 
a main floor area of 888 sq.ft. erected in 1915 on a lot 110' x l82», 
zoned RS-1. The dwelling contains 5 rooms, ? plumbing fixtures, a patent 
shingle roof, wood shinple and siding exterior, and is heated by an 
automatic oil-fired furnace. This dwelling is in fair condition for 
age and type. Also located on the property is a building containing a 
combination livingroom-kitchen, bedroom and bathroom which is used as 
a guest cottage. There are also three sheds, a garage and a greenhouse. 

Negotiations with the renresentative scting for the ovmers confirm that 
they arc prepared to sell for the sun of $32,300.00 as of April 30th, 
1971, subject to the owners retaining rent-free possession to Nov. 30th 
1971, and thereafter paying a monthly rent of S7C.C0 until the City 
requires the land, at which time the buildings are to be demolished. 
It is considered that this settlement price is fair and equitable. 

PJ]CGf:i;ENDED that the Supervisor of Property and Insurance be authorized 
to acquire the above property for the sum of $32,300.00 on the fore- 
going basis, chargeable to Code ffk906/?.6U." 

Your Board 

REC0>?'2NDS the foregoing recommendation of the Supervisor of Prcperty and 
Insurance be adopted. 


3. Acquisition for Replotting S.E. Sector 
S/S MA^ ^^th Avenue West of Boundary Road 

The Supervisor of Property and Insurance reports as follows: 

"Lots 6 & 7 Sub. 19 & 20, Blk 3, D.L. N.E.^s 335, M/A^ S/S 
55'th Avenue West of Boundary Road, are required for replotting 
purposes in connection with the expanded program of redevelop- 
ment in the S.E. Sector authorized by City Council on June 21, 
1968. 

This property comprises two lots each 33.5' x 172'hk in size, zoned 
R.S»1. These lots are in lavm with some fruit trees, aJLso have all 
services, except sewer. 

Following negotiations with the owner's representative, he agrees 
to sell for the siim of $18,500.00 as of April 30, 1971. This price 
is considered to be fair and equitable. 

RECOMMENDED that the Supervisor of Property and Insurance be authorizec 
to acquire the above-described property for the sum of $18,500.00 on 
the foregoing basis, chargeable to Code #4906/263," 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 


Gont ' d. . . 
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9. Acquisition for Highway Purposes 

N/W corner of Clark Drive and Venables Street 

The Supervisor of Property and Insurance reports as follows, 
further to a recent request from the City Engineer: 

"Portion of Lot 'B', Block 22, D.L. 1 82 'A', N/W corner of 
Clark Drive and Venables Street is required to ease the 
traffic at this corner. The required portion is a 
12' X 12' corner cut-off, as per Plan marginally numbered 
LE 3637 J and comprises J2. square feet. Lot 'B' is a 
2.[|-1 acre site, zoned M-1 , Industrial District, and is 
improved with a three storey frame warehouse structure. 
However, the required cut-off is free of encroachment. 

Following negotiation, the owners, Hebron Holdings Ltd., 
have agreed to convey the said 12' x 12' cut-off for the 
sum of $180.00. This eonount is representative of current 
market value at this location. 

This acquisition is authorized under appropriation #146/1126. 

RECOMMENDED that the Supervisor of Property and Insurance be 
authorized to acquire the portion of Lot "B*, Block 22, D.L. 
182 "A", as shown on Plan marginally numbered LE 3637, for 
the sura of $180.00, chargeable to Code #146/1126." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 


10. Acquisition for Single Men's Hostel Site 
kOO Block E. Cordova Street 

The Supervisor of Property and Insurance reports as follows: 

"Lot 15, Blk. 57, D.L. 196, 1^-72 E. Cordova Street, is 
required for the proposed Hostel for Single Men, 
confirmed by City Council on January 19, 1971. 

These premises comprise a two-storey non-basement frame building 
with a main floor area of approximately 900 sq. ft., erected in 
1900 on a site 25' x 122', zoned M-2. The dwelling has been 
vaceint several years and does not meet the health requirements 
and occupancy is not permitted. The interior has been veindaJLized 
ajid most of the plumbing and wiring has been removed. It is 
proposed to proceed with demolition as soon as it is acquired by 
the City. 

Negotiations with the owner confirm that he is prepared to sell 
for the sum of $8,400.00, as of May 15, 1971. This price 
represents a fair and reasonable value for this property. Said 
amount has been reviewed by Central Mortgage & Housing Corporation 
and the details of this transaction entered in their records. 

RECOMMENDED that the Supervisor of Property and Insurance be authorize 
to acquire this property for the sum of $8,400.00 on the foregoing 
basis chargeable to Code #53l/l251." 

Your Board 

RECOr^MENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 


Cont'd. 
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INFORMATION 

11. Property at 1 O67 Davie Street 
Development Permit Application 


On February 16, 1971, Mr. Johnston appeared before 
Council advising of the difficulties in which he was being 
placed by indecision in respect of either granting a develop- 
ment permit application for development of his property at 
1067 Davie Street, or expropriation of the property; this 
property being affected by the Brockton Point Crossing Scheme 
3.0 alignment. Council at that time passed the following 
resolution : 


"THAT the development permit application for 
this property be issued." 

The City Building Inspector reports that a building 
permit has now been issued for this building and a very 
approximate estimate of the building is $30,000. 

C'. '.ncil may wish to forward this information to the 
Provincial Government further to earlier representations made 
with respect to protective purchasing of the properties affected 
by the approaches to the proposed new Crossing. 


Your Board 

Submits the foregoing report for Council INFORMATION. 
REOQMMENDATIONS 


12^ Sales: Residential 
Champlain Heights 

RECOMMENDED that the following applications to purchase 
ceceived by the Supervisor of Property & Insurance be approved 
jnder the terms and conditions set down by City Council. These 
Lots are marketed on the basis of fixed price in accordance with 
Council's instructions regarding the sale of single family 
:?esidential lots in Champlain Heights. 


re: Lots 16 & 17, D.L. 339, Plan I3659 
Situated S/S h9th, East of Tyne St. 


Name 

Dickman 
Constr. 

Limited 


Lot 
16 


Approx. Size Sales Price Terms 


U3.^ X 120' 
39TT5 


$12,700.00 


City 
Terms 
@ 9% 


Conditio ns 

Bulkhead agreement 1' 
above lane. ■ RS-1 


Dicknian 
Ct)nstr. 
Limited 


17 


li3.5 X 120« 
39715 


$12,700.00 


City 
Terms 
© 9% 


Bulkhead agreement 
1' above lane. 

Public Utility 
Easement. 
■ RS-1 


cont'd. 
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13- Acquisition for Provincial Courts (Vancouver) 

Complex; 202 Main Street and 210-218 Powell Street 

llie Supervisor of Prop>€rty and Insurance reports as follows: 

"Reference is made to Item 2, Property Matters, February 9, 1971, 
confirmed by Council, Februairy 23, 1971, approving the expropriation 
of the remaining lands in Block 5, D.L, 196, required for the new 
Provincial Courts (Vancouver) Complex, including the above property. 

Lot 1 comprises a corner site 32' x 120', zoned CM-1, Commercial, 
improved with a two-storey non-basement frame building erected in 
1900, The building, which occupies the total lot area, has four 
retail store units on the main floor and fifteen single rooms with 
common kitchen on the upper floor. Said building has brick veneer 
and patent brick shingles on exterior walls, 13 plumbing fixtures, 
a tar and gravel roof, a stone and concrete foundation and is heated 
by two automatic gas furnaces. This structure, due to renovating 
and remodelling, especially to the grocery store premises, is in 
above average condition for age cuid type. 

The owner operates a grocery business in the large corner retail 
unit and rents three other stores fronting on Powell Street. This 
owner and his family also occupies three rooms on the upper floor 
as living accommodation and previously supervised the rooming 
house business. As a result of earlier arrangements with the owner, 
all other rooms are now vacant and padlocked. One store at 214 
Powell Street is also vacant and the remaining stores at 216 and 
218 Powell Street are rented to an art deaJ.er and a dry cleaner, 
respectively. The dry clesoier holds a lease to November 1, 1973. 

Following extensive negotiations with the solicitor for the owner, 
she has agreed to sell for the sum of $76,000.00 as of May 31, 1971, 
subject to retaining rent-free possession until July 31, 1971. 
This settlement is deemed reaJListic and has been endorsed by 
the City Solicitor. Negotiations are continuing with the lessee 
of 218 Powell Street and will be the subject of a later report. 

RECOMMENDED that the Supervisor of Property and Insurance be 
authorized to acquire this property for the sum of $76,000.00 on 
the foregoing basis chargeable to Code No. 442/1207 (Magistrates' 
Courts) ." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 


1 ij.. Block 71 - Acquisition of Lot 38 


The Director of Planning and Civic Development reports as follows: 
" Background 

Lot 38, Block 71 situated at the southwest corner of Smithe and 
Howe Streets is the only privately-owned property within the 
block. The remainder of Block 71 was purchased by the City in 
January, 1970 from the T. Eaton Co. to be used for possible 
exchange for other park property in the downtovm area. No 
decision about the future use of the block has been made by 


Cont ;d 
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Council. However, the progress being made on plans for the B.C. 
Government office building on the adjacent Block 61 will require 
consideration of this issue within the next two years. Irrespective 
of whether Council decides to develop Block 71 or exchange it for 
other property, the remaining privately-owned lot would have to 
be acquired at some future time. However, the recent issuance 
of a development permit for extensive renovations of the property 
. has made it urgent that negotiations to acquire the property be 
initiated as soon as possible. 

Development Permit Application #55540 

The site measures 25' x 120' and is developed \\dth two three-storey 
frame houses. The building facing Howe Street is developed for 
commercial purposes. The house on the rear of the lot facing the 
lane is presently used for residential purposes. 

The application, dated April 19th, 1971, proposes to carry out 
extensive renovations to use the building on the rear of the 
site for offices. 

The application was referred to the Technical Planning Board because 
it involved a relaxation of the requirements for off-street loading. 
At the time the Technical Planning Board made its decision on 
April 30th, 1971 they were not informed of the relationship of this 
site to possible plans for Block 71. 

Tlie Technical Planning Board approved the Development Permit 
Application for a limited period of five years and the applicant 
has been so notified. 

Proposed Acquisition 

It is proposed that the Supervisor of Property and Insurance open 
negotiations immediately to acquire Lot 38, Block 71 before further 
work is undertaken which could affect the value of the property. 
The 1971 assessed value of Lot 38 is $56,110 for land and $23,700 
ifor improvements. After acquisition, it is proposed that the 
property be rented for the existing uses until it is required. 


It is therefore RECOMMENDED that the Supervisor of Property and 
Insurance be instructed to negotiate for the acquisition of Lot 38> 
Block 71, D.L. 5i|1 . Costs to be charged to 521/1201 'public open spac 

Your Board 

RECOMMENDS that the report of the Director of Planning and Civic 
Development be approved. 

DELEGATION REQUEST 

.;{. .;(. .;t. .j;. ^j. 
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REPORT TO COUNCIL 
STANDING COMMITTEE ON FINANCE 
MAY 13, 1971 

The Standing Committee of Council on Finance met on Thursday, 
May 13, 1971, in the No. 1 Committee Room, Third Floor, City Hall, 
at 9:30 a .m. 

PRESENT : Alderman Adams (Chairman) 
His Worship the Mayor 

Aldermen Bird, Broome, Linnell, Phillips, 
Rankin, Sweeney and Wilson. 

ABSENT: Alderman Calder 

Alderman Hardwick 

CLERK TO 

THE COMMITTEE : R. Henry 

The following recommendations of the Committee are submitted 
for the action of Council : 

RE COMMENDAT I ONS 

1 . 1971 Civic Grant Requests 

The Committee received delegations from all of the organiza- 
tions listed below, speaking in support of their respective grant 
requests, some of which received earlier consideration by the Committee 
and Council . 

(His Worship the Mayor left the meeting after the second 
delegation to attend to other Civic business.) 

Following the hearing of the delegations, the Committee 
took action as follows: 

A. (a) Vancouver Community Legal Assistance Society (Mr. John Eraser) 

Reference was made to a statement in the newspapers that the 
Federal Government may be assuming some financial respon- 
sibility relating to this program. 

A motion to approve $20,000, payable at $2,000 per month, 
on a non-recurring basis, received only 5 affirmative 
votes, however, the Committee 

RECOMMENDED that, effective March 1, 1971, a grant of 
$1,000 per month for the year 1971, on a non-recurring 
basis, be made payable to this organization but, when 
the financial commitment by the Federal Government takes 
effect, the monthly grant allotment cease. 

(b) S . P . E . C . (Messrs. Clogg and Mallard) 

This organization, in speaking to its request, proposed 
that the amount requested be reduced from $13,030 to 
$8,600. 

RECOMMENDED that a grant of $1,000 be approved. 


Cont'd. 
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Clause No. 1 (Cont'd.) 

(c) Mental Patients Association (Messrs. Coull and Beckman) 

RECOMMENDED that a grant of $3,000 be approved, and that 
the Director of Social Planning/Conununity Development and 
the Medical Health Officer familiarize themselves with the 
operations of this program and its benefits. 

(d) Kiwanis Club of Vancouver (Mr. Hutton) 

This organization suggested a grant of $600, equal to 
the rental of the Queen Elizabeth Theatre, be made 
available in respect to the Music Festival sponsored 
by the organization. 

RECOMMENDED that a grant of one-half of the rental of 
the Queen Elizabeth Theatre be approved. 

(e) B.C. & Yukon Chamber of Mines (Mr. S. Fraser Crocker) 
RECCMMENDED that a grant of $1,500 be approved. 

(f) Native Daughters of B.C. (Mrs. L. Hornibrook) 
RECOMMENDED that a grant of $600 be approved. 

B. (a) Community Music School (Mr. Ralph Gillen) 

The Committee considered this organization's request for a 
grant of $5,150, which had been recommended by the Joint 
Technical Committee, Department of Social Planning/ 
Community Development. The Finance Committee on March 18, 
1971, recommended no action. 

At this meeting, a motion to approve $5,150 and an amend- 
ment to grant $2,500 only received 5 affirmative votes. 

Therefore, your Committee submits this grant request for 
the consideration of Council. 

(b) The Window and Now Bus (Dr. Kilbank) 

This organization requested a grant of $5,000, and the 
Committee on March 18, 1971, deferred the matter pending 
the hearing of a delegation this day. 

The Committee made no recommendation, but directed that 
a report be submitted by the Board of Administration to 
clarify the operations of this organization. 


****** 
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SECOND REPORT 

STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


MAY 6, 1971 

A meeting of the Standing Committee of Council on Planning and 
Development was held in the #1 Committee Room on Thursday, May 6, 
1971, at approximately 9:30 a.m. The following members were 
present : 

PRESENT : Alderman H. Bird, Chairman 
His Worship the Mayor 

Aldermen Adams, Hardwick, Linnell, Phillips, 
Rankin, Sweeney and Wilson 

ABSENT : Alderman Broome 
Alderman Calder 

CLERK: M. James 


PART I 

The following recommendations of the Committee are submitted to 
Council for consideration: 

RECOMMENDA TIONS 

2 . Housing for Single Women 

The Vancouver Council of Women under date of March 25 addressed 
a letter to the Chairman of your Committee requesting a delega- 
tion to place before the Committee the need of housing for single 
women in the age group 40 to 65 years. The Chairman made 
arrangements for the delegation to be heard at this meeting. 

Mrs. Everett Crowley, Mrs. Kelly, and Mrs. Evans, the President 
of the Vancouver Council of Women, appeared before the Committee 
and spoke in support of the statements made in their letter of 
March 25, 1971, and added further information as requested by 
the meeting. The Vancouver Council of Women is concerned re 
the need for housing for single women of the ages 40 to 65 who 
are in receipt of social assistance. The delegation pointed 
out that the available accommodation for this group is either 
inappropriate or beyond the financial resources of the group. 
The group requested Council to initiate an hostel for single 
women in this age group the same as presently is being developed 
for single men at Cordova and Jackson Street (Project FP-19). 

The Committee was advised that this hostel at Cordova and Jackson 
was provided under regulations which did not allow for the in- 
clusion of persons under the age of 65 without cause, i.e. 
physical incapacity or other compelling reason. The project 

at Cordova and Jackson under the present regulations could not 
provide for the age group in question. 
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Clause 2 Continued 

The delegation advised that they had contacted the Provincial 
Government on the possibility of relaxing the regulations, and 
were advised that the Provincial Government would not be 
interested in changing the regulations to reduce age as this 
would open the door to all social assistance cases. 

After discussion, your Committee 

RECOMMENDS that an application be made to the senior governments 
to provide accommodation for single women 55 years and over, the 
application to be made on the same basis as the Cordova and 
Jackson Streets Hostel. 


3 . Gastown/Chinatown Overall Studies Report Reference 

The Assistant Director, Special Projects with maps and perspectives 
gave a report reference to your Committee on the matter of the 
studies being undertaken or planned or completed for the Gastown/ 
Chinatown areas. The Assistant Director, Special Projects 
referred to reports previously submitted to Council - Beautifica- 
tion Report, East Gastown Beautif ication Report, Hastings Street 
Beautif ication Report. The Committee was advised that the 
Historic Area Advisory Board has met and is undertaking its 
respons ibilit ies . 

The Committee was also advised that at the next meeting of the 
Committee a report would be submitted as a result of basework 
done on studies to date on the establishment of goals and 
objectives for the two areas. 

The Committee was informed of the following studies and their 
present position: 

(a) Environmental Study - information pertaining to 
this particular study has now been collected and 
is presently under study by the Beautif ication 
Division of the Planning Department. 

(b) Historical and Architectural Studies - being 
undertaken by the Planning Department and 
Professor Kalman. At the present time the 
scheduling of this study is being planned. 

(c) Legal and Administrative Studies - rezoning 
and historical preservation aspects study 
being discussed at the present time with the 
Historic Area Advisory Board. 

(d) Social Study - the area for this study is wider 
than the Gastown/China town area as it includes 
"Skid Road". This report is being done by the 
Department of Social Planning/Community Develop- 
ment, and it is expected the report will be 
available in two to three weeks. 
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Clause 3 Continued 

(e) Economic Study - this study is proposed to develop 
information on retail trends, increase in property 
values etc. 

(f) Traffic and Transportation - this report will be 
submitted to the next meeting of the Committee, 
as will the proposed report on goals and objec- 
tives for the area. 

The Director of Planning and Civic Development advised the 
Committee that all development taking place in the area is 
being monitored by his Department at the present time. 

After general discussion, your Committee 

RECOMMENDS that the report reference of the Assistant Director, 
Special Projects be received. 

4. Stanley and New Fountain Hotels: 
Property Related to Trounce Alley 

The Cordova Redevelopment Corporation Ltd. under date of April 15, 
1971, and the Central Mortgage and Housing Corporation under date 
of April 15, 1971, both advised the City Clerk of the concern of 
the two groups over the matter of the purchase price of the pro- 
perty at the rear of the Stanley and New Fountain Hotels and 
adjacent to Trounce Alley. The Cordova Redevelopment Corporation 
Ltd. requested a delegation re this matter and it was arranged for 
this meeting. 

Mr. A. Sigismund, Secretary, and Mrs. Patricia Ormonde Hall, 
President of Cordova Redevelopment Corporation Ltd. , were 
present and spoke to the Committee. Mrs. Hall advised of 
her connection with this matter and in previous Council action. 
Mr. K. Ganong, representing Central Mortgage and Housing Corpora- 
tion, was also present. 

The Committee was advised of the following - Cordova Redevelopment 
Corporation Ltd. had embarked on the renovation of the two hotels 
so as to provide ground floor for commercial and second floor low cos 
residential on the basis of a price of $50,000 for the property 
at the rear of the two hotels. Central Mortgage and Housing 
Corporation had made the necessary arrangements for mortgage 
financing on the same assessment. 

The Committee was advised that, due to the necessities of the 
redevelopment of the two hotels, the one-storey concrete 
structure that had been on the property in question had been 
demolished. 

The Committee discussed the matter at length, and 

RECOMMENDS that the City purchase the rear portion, approximately 

40' in depth, of Lot 11 except Parcel A, Lots 12, 13 and 14, 

Block 2, D.L. 0. G. T. from Cordova Redevelopment Corporation Ltd. 

for the amount of $50,000 less the actual costs of the demolition 
of the structure that was on the land, subject to agreements 

satisfactory to the Corporation Counsel. 
The meeting then adjourned. 

* * * 
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CITY OF VANCOUVER 
SPECIAL COUNCIL May 18, 1971 

A Special Meeting of the Council of the City of Vancouver was 
held on Tuesday, May 18, 1971, in the Council Chamber, City Hall, 
at approximately 2:00 p.m. 

PRESENT: His Worship the Mayor (Chairman) 

Aldermen Adams, Bird, Broome, 

Calder, Hardwick, Linnell, 
Phillips, Rankin, Sweeney, 
and Wilson 

CLERK TO THE COUNCIL : R. Henry 

BUSINESS 

Local Improvements on the Initiative 
and by Petition 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT this Council resolve itself into a Court of Revision for 
the purpose of hearing complaints against the proposed assessments 
or the accuracy of frontage measurements, or any other complaint 
which persons interested may desire to make and which is by law 
cognizable by the Court, His Worship the Mayor in the Chair. 

- CARRIED 

COURT OF REVISION 

Street Pavements, Sidewalks and Street 
Lighting on the Initiative - Schedule No. 404 

Street Lighting by Petition - Schedule No. 405 

The Court received from the Assessment Commissioner Schedules 
No. 404 and No. 405 listing street pavements, sidewalks and street 
lighting on the initiative and street lighting by petition. Four 
(4) projects are involved. The Assessment Commissioner advised that 
there were no objections to defeat any of the projects on the 
iniative and the project submitted by petition had been requested by 
the majority of the assessed owners affected, by means of a 
sufficiently signed petition. No delegations were present to speak 
against the projects. 

MOVED by Aid. Bird, 
SECONDED by Aid. Broome, 

THAT Schedules No. 404 and No. 405 as submitted by the 
Assessment Commissioner, be approved. 

- CARRIED 

MOVED by Aid. Broome, 
SECONDED by Aid. Adams, 

THAT the Court of Revision rise and report. 

- CARRIED 


continued 
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MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT the report of the Court of Revision be received. 


- CARRIED 


Local Improvement Subsequent 
Procedure - Schedules No. 404 and 405 

The Council considered a report of the Board of Administration 
dated May 10, 1971, dealing with the various projects approved by 
the Court of Revision this date and containing the following 
recommendation : 

1. the local improvements on Schedule 404 (Urban Renewal) 
Projects) be undertaken subject to approval of the 
amended Urban Renewal agreements by the Senior Governments 
and the City Engineer be authorized to then call tenders 
for the work. 

2. the local improvement project on Schedule 405 (Champlain 
Heights) be undertaken and the City Engineer be authorized 
to add this project to an existing contract. 

MOVED by Aid . Broome , 
SECONDED by Aid. Adams, 

THAT the foregoing report of the Board of Administration dated 
May 10, 1971, be approved. 


- CARRIED 


The Council then adjourned at 2:10 p.m. 


* 


* 


* 


* 
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CITY OF VANCOUVER 

REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, June 1, 1971, in the Council Chamber at 
approximately 9:30 A.M. 

PRESENT : His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 
Phillips and Rankin. 

ABSENT : Alderman Hardwick 

Alderman Linnell (Illness) 
Alderman Sweeney (Leave of Absence) 
Alderman Wilson 

CLERK TO THE COUNCIL: R. Thompson 

PRAYER The proceedings in the Council Chamber were opened with 

prayer . 

AC KNO WL EDGMENT His Worship the Mayor acknowledged the presence 

in the Council Chamber of students from Windermere 
School, under the direction of Mr. Achtemichuck . 

'IN CAMERA' MEETING 

The Council agreed to an 'In Camera' meeting later this day. 

ADOPTION OF MINUTES 

MOVED by Aid. Broome, 
SECONDED by Aid. Bird, 

THAT the Mi/nutes of the Regular Council Meeting (including 
'In Camera'), dated May 18, 1971, be adopted. 

- CARRIED 

MOVED by Aid. Broome, 
SECONDED by Aid. Calder, 

THAT the Minutes of the Special Council Meeting (Court of 
Revision), dated May 18, 1971, be adopted. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Bird, 
SECONDED by Aid. Adams, 

THAT this Council resolve itself into Committee of the Whole, 
His Worship the Mayor in the Chair. 

- CARRIED 

UNFINISHED BUSINESS 

1. Block 71: 

Acquisition of Lot 38 

It was agreed to defer consideration of this matter pending 
the hearing of a delegation later this day. (see page 10) 

COMMUNICATIONS OR PETITIONS 

1. Delegation Request: 
Spraying of Asbestos 

A communication was received from the Building and Construction 
Trades Council Secretary requesting the opportunity of appearing 
before the Council to present a brief outlining health hazards which 
have arisen from the use of asbestos, particular reference being made 
to the spraying of asbestos in the Pacific Centre development. 

cent 'd . . . . 
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COMMUNICATIONS OR PETITIONS (cont'd ) 

Spraying of Asbestos (cont'd ) 

MOVED by Aid. Broome, 

THAT the delegation be heard; however, before appearing the 
organization be in communication with the Medical Health Officer 
and the Workmen's Compensation Board on the matter. 

- CARRIED 

2. 

Provincial Government Building: 
Block 61 (Taxes) 


A letter was received from the Vancouver Central Council of 
Ratepayers forwarding a resolution with respect to the proposed 
Provincial Government development on Block 61, proposing the 
Council do not issue permits for construction until an agreement 
is reached for payment of taxes. It is further resolved that 
parking required for the development be developed by the Provincial 
Government . 

MOVED by Aid. Phillips, 

THAT this communication be received for information and a 
copy forwarded to the Provincial Government; 

FURTHER that the organization be advised the Council is not 
in a position to withhold a permit as suggested. 

- CARRIED 

3. 

'In Camera' Meetings 

A communication was noted from His Worship the Mayor referring 
to the Council action on April 27th in appointing a Screening 
Committee to review 'In Camera' matters, for a trial period of 
one month. His Worship recommended this procedure continue. 

MOVED by Aid. Bird, 

THAT, pursuant to recommendation of His Worship the Mayor, 
the Screening Committee procedure regarding 'In Camera' matters 
for Council be continued. 

- CARRIED 

4. Sale of City-owned Lots: 

37th Avenue between Chester and 
Inverness Streets 


MOVED by Aid. Broome, 

THAT delegations in respect of sale of City-owned lots on 
37th Avenue between Chester and Inverness Streets, be heard by 
Council on June 8th when the Board of Administration report on the 
matter will be presented for consideration. 

- CARRIED 

5. Proposed Hotel Development: 
1015 Burrard Street 


A communication was received from St. Paul's Hospital, under 
date of May 31, 1971, regarding a proposed hotel development at 
1015 Burrard Street. Concern was expressed about plans to provide 
a roof-top dining and cocktail entertainment centre and plans to 
provide an unallocated area on the lower level compatible to 
potential beer parlour development. 

cont 'd 
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COMMUNICATIONS OR PETITIONS (cont'd ) 

Proposed Hotel Development: 
1015 Burrard Street (cont'd) 

Mr. Lisogar, of Lisogar Construction Limited, appeared before 
the Council and stated there would be no beer parlour in this 
development or any roof-top restaurant containing a cabaret. 

MOVED by Aid. Adams, 

THAT the development permit be issued for this development 
on the basis only of the provisions of Council's resolutions and 
it be stated, as conditions to issuance of the permit, that there 
shall be no beer parlour provided or roof-top cabaret. 

- CARRIED 

6 . Transient Youth 

A telegram, addressed to His Worship the Mayor, from the 
Honourable R. Basford, M.P., was submitted, referring to a 
meeting which took place between the Parliamentary Secretary to 
the Secretary of State, Alderman Linnell and the Director of 
Welfare Services, on May 19th to discuss certain problems re 
transient youth, and that it was Mr. Faulkner's understanding 
the City had solved its problem and financial arrangements made 
for the Federal Government to bear fifty percent of the cost of 
summer hostel accommodation under the Canada Assistance Plan, 
was fully understood. 

A report from the Director of Welfare Services with regard 
to this meeting was submitted under date of May 31st, referring 
to financial assistance proposed by the Federal Government and 
concluding with the suggestion that the proposed meeting between 
the Council and local Members of Parliament take place. The 
Director of Welfare Services draws the conclusion that, in his 
opinion, the whole principle of maintaining travelling youth 
through the provisions of a welfare program is not an activity 
which has any place in the welfare program. 

His Worship the Mayor, by letter dated May 31st, reported 
that letters were sent to local Members of Parliament asking for 
an emergency session but no date has been set since arrangements 
could not be made for the meeting within the two week period set, 
as only three replies were received. 

MOVED by Aid. Phillips, 

THAT His Worship the Mayor be instructed to 'phone the local 
Members of Parliament and press for the meeting, authorized 
previously by the Council, to take place in Vancouver. 

- CARRIED 

7 . Question re Four Seasons Hotel Development 

A resolution was received from the Park Board, by letter 
dated June 1, 1971, as follows: 

'THAT City Council be requested to defer the plebiscite 
regarding purchase of the Harbour Park Holdings until such 
time as a decision is brought down by the Provincial Courts'. 

MOVED by Aid. Adams, 

THAT His Worship the Mayor forward an appropriate letter to 
the Park Board in reply, pointing out that it would not be 
realistic to grant the Park Board's request and defer the Question 
since, in the normal way, the trial date in connection with the 
action being brought against the City on the matter, is expected 
to be some considerable time hence. 

- CARRIED 


Regular Council, June 1, 1971 

COMMUNICATIONS OR PETITIONS (cont'd ) 

8. Joint Study Provincial-Municipal Finances: 
Union of British Columbia Municipalities 

Alderman Broome referred to a communication from the Executive 
Director of the U.B.C.M., enclosing a report dated May 15th of the 
Union of British Columbia Municipalities, prepared by T.J. Plunkett 
Associates Ltd., entitled 'The Municipal Picture in British 
Columbia'. It was, 

MOVED by Aid. Broome, 

THAT this report be referred to the Board of Administration 
for report to Council and to give consideration to the number of 
copies which should be ordered from the U.B.C.M. 

- CARRIED 

BOARD OF ADMINISTRATION AND OTHER REPORTS 

A . General Report, May 28, 1971 

Works and Utility Matters 

Underground Wiring for 

New Subdivisions (Clause 7) 

MOVED by Aid. Phillips, 

THAT consideration of this clause be deferred for one week, 
a copy be forwarded to the Anglican Church (Synod of the Diocese 
of New Westminster) , and the church informed representation may 
be made before the Council on the matter if it is desired. 

- CARRIED 

Balance of Works and Utility Matters 

MOVED by Aid. Bird, 

THAT Clauses 1 to 6 inclusive of the report of the Board of 
Administration (Works and Utility matters), dated May 28, 1971, be 
adopted . 

- CARRIED 

Social Service and Health Matters 

MOVED by Aid. Broome, 

THAT, in respect of the report of the Board of Administration 
(Social Service and Health matters), dated May 28, 1971, Clause 1 
be adopted and Clause 2 received for information. 

- CARRIED 

Harbours and Parks Matters 

Community Centre: Champlain Heights 

MOVED by Aid. Adams, 

THAT the report of the Board of Administration (Harbours 
and Parks matters), dated May 28, 1971, be received for information. 

- CARRIED 

Building and Planning Matters 

Youth Residence: 

199 West 6th Avenue (Clause 3 ) 

It was agreed that consideration of this clause be deferred 
pending consideration of a related matter later this day. (see 
pages 10 and 11) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Building and Planning Matters (cont'd ) 

Air-Supported Structure: 

St. George's School 

4175 West 29th Avenue (Clause 4 ) 

MOVED by Aid, Calder, 

THAT Clause 4 of the report of the Board of Administration 
(Building and Planning matters), dated May 28, 1971, be adopted 
and a copy be furnished to the Park Board for information. 

- CARRIED 

Illegal Accommodation: 

1994 East 12th Avenue (Clause 5 ) 

MOVED by Aid, Adams, 

THAT Clause 5 of the report of the Board of Administration 
(Building and Planning matters), dated May 28, 1971, be adopted 
and the solicitor for Mr. and Mrs, Rosa be advised he may proceed 
to the Board of Variance if he so wishes, and if in order to 
do so . 

- CARRIED 

Rezoning Application: N/S 16th Avenue 

between Macflonald and Stephens Streets (Clause 6 ) 

The Board of Administration submitted reports of the Town 
Planning Commission and the Technical Planning Board on an 
application from Mr. A, Cooper of Texaco Canada Limited for 
amendment to the Zoning By-law to rezone Lot D, Block 121, 
D.L. 541, N/S of 16th Avenue between Macdonald and Stephens 
Streets, from an RT-2 Two Family Dwelling District to a C-1 
Commercial District. 

MOVED by Aid. Broome, 

THAT this application be forwarded to a Public Hearing. 

- CARRIED 

Gospel Tent Meetings at 22nd Avenue 

between Penticton and Nanaimo Streets (Clause 7 ) 

The Board of Administration submitted for consideration a 
request from Mr. C. Cox on behalf of various Gospel Halls for 
permission to hold tent meetings every evening between 8:00 and 
9:00 p.m. from mid- June to mid- July, 1971, on City-owned land on 
22nd Avenue between Penticton and Nanaimo Streets. Details are 
set out in the report. 

It is pointed out in the Board of Administration report 
that a petition has been submitted and signed by a number of 
residents in the area stating there is no objection to this 
proposal . 

MOVED by Aid. Bird, 

THAT permission be granted as requested, subject to the 
following conditions: 

(a) conformity with all relevant By-laws 

(b) a rent of $150 per month 

(c) a bond of $100 returnable when the land is reinstated 
to its original condition to the satisfaction of the 
Supervisor of Property and Insurance 

(d) consultation with the neighbouring property owners as 
to the location of facilities 

(e) approval of the Medical Health Officer 

- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Building and Planning Matters (cont'd ) 

West End Community Centre: 

Ice Rink and Swimming Pool (Clause 8) 

The Board of Administration submitted a report of the 
Director of Planning and Civic Development as a result of a 
resolution from the Town Planning Commission recommending that 
the skating rink proposed for the West End Community Centre be 
regulation hockey size and provision be made on the site for a 

future swimming pool. The following is extracted from the 
report : 

"With regard to the provision of a skating rink, P.S. Ross 
and Partners were specially engaged to assist the consulting 
architects in advising the Board on the appropriate size of 
the skating rink, having regard to funds available. As a 
result of these studies and with the agreement of the West 
End Community Centre Association, a skating rink 70' x 140' 
has been decided upon for recreational skating. This compares 
with a regulation hockey rink size of 80' x 180'. A major 
factor was the cost of the larger facility, $450,000, compared 
with $290,000. 

While not within the present contract, the Community Centre/ 
Senior Citizens' Project/School site layout will include 
provision for a site for a future 25-metre swimming pool." 

MOVED by Aid. Broome, 

THAT the report of the Director of Planning and Civic Develop- 
ment be received and a copy furnished to the Town Planning 
Commission for information. 

- CARRIED 

Vanier Park: 

Demolition of Building #14 (Clause 9) 

The Board of Administration submitted a report from the 
Director of Planning and Civic Development respecting a letter 
from the B.C. Wildlife Federation urging Building #14 in Vanier 
Park be retained as a Natural History Museum. The president of 
the B.C. Science and Technology Museum submitted a similar request, 
supported by 14 other organizations including the B.C. Wildlife 
Federation, asking, in addition to retaining the building, that it 
be refurbished and developed for museum purposes. 

It is advised that on April 6, 1971, the Council received a 
report from the Board of Administration in which it is concluded: 

"Until the new Archives and Centennial Museum extension is 
completed, until that part of the collection to be housed 
in the new building is moved and until the Museum Board 
has made arrangements for the disposal of the balance. 
Building 14 cannot be demolished. The new building is 
scheduled for completion early in 1972". 

MOVED by Aid. Broome, 

THAT the report of the Director of Planning and Civic Develop- 
ment be received. 

- CARRIED 

Retention of Carport: 

3543 Point Grey Road (Clause 12) 


It was agreed to defer consideration of this clause pending 
the hearing of a delegation as requested. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Balance of Building and Planning Matters 

MOVED by Aid. Broome, 

THAT, in respect of the report of the Board of Administration 
(Building and Planning matters), dated May 28, 1971, Clauses 1. 
2, 10 and 13 be adopted and Clause 11 received for information. 

- CARRIED 


During consideration of the foregoing matters, the Council observed 
a short recess and held an 'In Camera' meeting. 


Licenses and Claims Matters 

Claim #11323 - Mrs. Gladys Green 

It was agreed to defer consideration of this matter pending 
the hearing of a delegation as requested and it was instructed 
that the Superintendent of Parks be requested to be present when 
the delegation is before the Council. 

Fire and Traffic Matters 

MOVED by Aid. Adams, 

THAT the report of the Board of Administration (Fire and 
Traffic matters), dated May 28, 1971, be received for information. 

- CARRIED 

Finance Matters 

Grey Cup Trust Fund (Clause 3 ) 

The Board of Administration advised of a communication from 
the Chairman of the 1971 Grey Cup Festival Committee requesting 
the balance of funds from previous Grey Cup festivities, i.e. 
$2,388.00 not including interest, held in trust by the City, be 
turned over to this Committee. 

MOVED by Aid. Adams, 

THAT no action be taken on the request at this time. 

- CARRIED 

Grants: St- Jean-Vianney Landslide (Clause 4) 

Western Canada School of Alcohol and 
Narcotic Education (Clause 5) 


It was agreed to defer consideration of these grant requests 

until a more appropriate meeting when the required members of 
Council will be present. 

Municipal Regional Data Processing Centre (Clause 6 ) 

The Board of Administration reported as follows: 


" The Corporation of the District of Bumaby has invited the City of 
Vancouver and other member municipalities of the Greater Vancouver Regional 
Dlistrict to participate in an Intcr-Municipal Committee to examine and report 
upon the feasibility of establishing a regional data processing centre. The 
District of Bumaby has asked that each municipality appoint a Council 
member and a staff membier to the Committee. 

cont 'd . . . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Municipal Regional Data 
Processing Centre (cont'd) 


The Director of Finance has submitted the following report. 

'There are at present five member municipalities of the Greater 
Vancouver Regional District which have computer installations. It is 
probably possible to centralize these installations into one centre with 
one large computer and reduce the total computer hardware cost. The 
s-naller municipalities would at the same time have a larger computer 
available to them, with its inherently more powerful problem solving 
capabilities. A third benefit, available mainly to the smaller munic- 
ipalities, would be the adoption of common systems and computer programs 
for applications such as assessment, tax billing, welfare, voter's list, 
and license. Such systems are expensive to develop with any degree of 
sophistication. 

Trie disadvantages of a regional centre are a loss of mann/»ement 
control over a very important function, and a resulting loss of service 
because of th« reducwrl nocessnbl lity to the computer and a lack of control 
over priority scheduling. 

There are many points to consider and problems to be solved before 
such a regional computing centre could be established. It would be worth- 
while to ex«imine the problem with the other municipalities to determine 
the feasibility of a regional centre. 

1£ Council wishes to participate in the Inter-Municipal Committee 
to review and report on the feasibility of a municipal data processing 
cantre then we recommend that the staff appointee be Mr. R. L. Hawkins, 
the Co-ordinator of Data Processing and Systems and that the Mayor appoint 
an Alderman to the Committee. ' 

Your Board submits the report of the Director of Finance for Council 
consideration. " 

MOVED by Aid. Calder, 

THAT the Coordinator of Data Processing and Systems and a 
member of the Council be appointed to represent Vancouver on the 
Inter-Municipal Committee to review and report on the feasibility 
of a regional data processing centre. 

- CARRIED 

(His Worship the Mayor appointed Alderman Broome as the 
Council 's representative) 

North West History Collection: 
Evaluation (Clause 7) 


The Board of Administration submitted the following report: 

*Uhder date of May 14, 1971, the Vancouver Public Library 
advised of the following motion which was passed at its meeting of 
April 21, 1971: 

"THAT City Council be requested to provide money for the 
evaluation of the North West History Collection in the 
Library. " 

The purpose of the evaluation as explained is to accurately 
know the value of the Collection both for inventory purposes and for 
realistic insurance coverage. 


cont 'd . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

North West History Collection: 
Evaluation (cont 'd) 


The Library Board has suggested that R.D. Hilton Smith is ^ 
the best qualified man in British Columbia to undertake the evaluation 
and therefore request Council to make available a sum not exceeding 
82,000.00 for the above mentioned purpose. 

The Comptroller of Accounts advises that, if Council approves 
the undertaking of an evaluation survey, the required 82,000.00 could 
be provided from the City's Contingency Reserve. However, the usual 
procedure when dealing with requests for minor siims relative to the 
total departmental budget, is to require the department to provide the 
necessary funds by a transfer of appropriation within its own budget. 


Council. ' 


Your Board submits the foregoing for the CONSIDERATION of 


MOVED by Aid. Adams, 

THAT the Library Board be advised to request permission to 
provide the necessary funds by a transfer of appropriation within 
its budget. 

- CARRIED 

Grants: Canadian Council of Christians 

and Jews - Entertainment (Clause 10) 

Playhouse Theatre Company (Clause 12) 

The foregoing applications are deferred pending the hearing 
of delegations as requested. 

Centennial Entertainment: 

Queen Elizabeth Theatre Complex (Clause 11 ) 

The Board of Administration advised an amount of $2,450 was 
approved from Centennial Funds appropriation for entertainment 
on the Queen Elizabeth Theatre Plaza and that an amount of $10,000 
was approved for Centennial celebrations in and around the Queen 
Elizabeth Theatre and Playhouse during the Centennial year. The 
matter is submitted for clarification as to whether the amount of 
$10,000 is inclusive of the amount of $2,450 or in addition to 
this amount. 

It was advised that it was the intention of Alderman Sweeney, 
member of the Centennial Committee, that the $10,000 be an all 
inclusive grant for Centennial celebrations in and around the 
Queen Elizabeth Theatre and Playhouse, including the $2,450 for 
Plaza entertainment. 

The Council agreed with this interpretation as being the 
Council's intent. 

Balance of Finance Matters 


MOVED by Aid. Broome, 

THAT, in respect of the report of the Board of Administration 
(Finance matters), dated May 28, 1971, Clauses 1, 2 and 8 be 
adopted and Clause 9 received for information. 


- CARRIED 
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The Council (in Committee) recessed at 12:00 noon to reconvene 
at 2:00 P.M. 

The Council (in Committee) reconvened in the Council Chamber 
at approximately 2:00 P.M., His Worship the Mayor in the Chair and 
the following members present: 

PRESENT : His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 
Phillips and Rankin 

ABSENT : Alderman Hardwick 

Alderman Linnell (Illness) 
Alderman Sweeney (Leave of Absence) 
Alderman Wilson 


DELEGATIONS AND UNFINISHED BUSINESS 

Block 71: 

Acquisition of Lot 38 

The Board of Administration, under date of May 14, 1971 
submitted a report of the Director of Planning and Civic Develop- 
ment in regard to the acquisition of Lot 38, Block 71, S/W corner 
of Smithe and Howe Streets, which is the only private property 
remaining to be purchased by the City in Block 71. It is 
reported that a development permit was issued for extensive 
renovations to the building on Lot 38 and this has made it urgent 
that negotiations to acquire the property be initiated as soon 
as possible. Information is submitted regarding the development 
permit which was for a limited period of five years. It is pro- 
posed that the Supervisor of Property and Insurance open 
negotiations immediately to acquire this lot and it is recommended 
accordingly. 

Mr. Churchill Frith, Executor of the Estate of the late 
Bessie Churchill Frith, appeared requesting the property be left 
with the Estate, and submitted a brief dated June 1, 1971. 


MOVED by Aid. Adams, 

THAT Clause 14 of the report of the Board of Administration 
(Property matters), dated May 14, 1971, recommending the Super- 
visor of Property and Insurance be instructed to negotiate for 
acquisition, be approved; 

FURTHER THAT if necessary, the Corporation Counsel be granted 
authority to commence expropriation proceedings; however, should 
expropriation take place, arrangements be made to lease the 
property back to the present principals if they so wish. 

- CARRIED 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Building and Planning Matters 

Youth Residence: 

199 West 6th Avenue (Clause 3 ) 

The Council noted Board of Administration report containing 
a complaint from the president of Turner Mill Equipment Ltd., 
with respect to the activities of the youth hostel at 199 West 
6th Avenue. 


cont 'd . . . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Youth Residence: 
199 West 6th Avenue (cont'd ) 

A letter was received from the Vancouver Inner-City Project 
advising of a communication from the Director of Welfare Services 
that he is unable to support the new application to the Community 
Care Facilities Licensing Board following the expiration of the 
present license on June 1, 1971, following consideration with the 
Medical Health Officer and the Director of Permits and Licenses. 
Therefore, the Department will not accept responsibility to pay 
the $4.80 per diem rate for residents in the facility as of 
June 1, 1971. 

The organization requested the Council act immediately to 
ensure the hostel remains open and funded by the City. 

A representative of the Directors of the organization was 
heard and the Director of Welfare Services reported. 

MOVED by Aid. Phillips, 

THAT the appropriate authorities recommend the issuance 
of a temporary license to permit the organization to carry on 
this hostel for a further period of two weeks, during which 
time the organization be given an opportunity to resolve, to 
the satisfaction of the Director of Welfare Services, various 
matters of concern to the City authorities; it being understood a 
further report will be^made to the Council; 

FURTHER THAT Mr. Turner of Turner Mill Equipment Ltd. be 
given a copy of the Council's action in respect of this hostel. 

- CARRIED 

(It was the understanding of Council that the Director of 
Welfare Services would communicate in writing with the 
Vancouver Inner-City Project setting out the various 
matters of concern in regard to the operation of the hostel 
and what is required to place it in satisfactory operation) 

B. Personnel Matters 
Supplementary 

Auto Allowance - Safety Officer, 
Personnel Services Department 

MOVED by Aid. Bird, 

THAT the report of the Board of Administration (Personnel 
matters. Supplementary), dated May 28, 1971, be adopted. 

- CARRIED 

C . Property Matters, May 28 
Playhouse Theatre Company: 

City-owned Lot, 732 Homer Street (Clause 2 ) 

It was agreed to defer consideration of this clause pending 
the hearing of a delegation as requested. 

Sales Commercial: Beedie Construction Ltd. (Clause 7 ) 

At the request of the Board of Administration and the 
Supervisor of Property and Insurance the Council agreed to Clause 7, 
re Sales rCommercial , Beedie Construction Ltd,, being withdrawn 
from consideration at this time. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Balance of Property Matters 

MOVED by Aid. Rankin, 

THAT, in respect of the report of the Board of Administration 
(Property matters), dated May 28, 1971, Clauses 1, 4, 5 and 6 be 
adopted and Clause 3 received for information. 

- CARRIED 

D. Single Transients: 
Revised Program 

The Board of Administration, under date of May 18, 1971. 
submitted the following report: 


"On May 11, 1971, Council requested a report from the Board 
of Administration on estimated cost in respect to the revised 
program for single transients. This report was needed to form 
the basis of discussion with Members of Parliament. 

The requested information, as supplied by the Director 
of Welfare Services, is outlined below. The costs are for a 
period of approximately four months - May 15th to September 15th, 
1971 . 

Estimated Estimated Estimated 
Estimated Federal Share Prov . City 
Item Total Cost (C.A.P.) Share Share 


Summer St.Prgm. $ 4,000 $ 2,000 $ 1,000 $ 1,000 

"NOW" Referral 

Service 3,160 1,580 790 790 

City Employees 
(includes Auto 

Allowance) 37,610 18,805 9,402 9,403 

Office Expenses 9,503 — 4,756 4,757 
Accommodation 

and/or meals 900,000 ♦ 450,000 315,000 38,250 *' 

TOTALS $954,273 $472,385 $330,948 $54,200 

♦ The amount of $900,000 represents the cost of granting social 
assistance by way of hostels, private home placements, meals and 
lodging, and use of other facilities such as church halls, school 
gymnasia, etc. It is based on providing this service to 60,000 
persons at an average cost of $15.00 per four day placement 
(60,000 X $15.00 = $900,000). This entire estimated cost is 
shareable with the Province in the same manner as present direct 
social assistance costs. 

♦* The amount of $38,250 represents the net cost to the City for 
direct assistance costs. The Federal share is 50% of the total or 
$450,000. The Provincial share is 35% of the total or $315,000. 
The remaining 15% of the total is apportioned to all municipalities 
on a per capita basis. The net cost to the City of Vancouver 
works out to approximately 4^% or $38,250. It should be noted 
that the net cost to all other municipalities is 10-3/4% of the 
total or $96,750. 


cont 'd . . . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Single Transients: 
Revised Program (cont'd) 

It might be unrealistic to consider the City's cost for 
accommodation and/or meals be limited to $38,250 shown in the 
above tabulation. It seems reasonable to assume that other muni- 
cipalities or the Province will have had costs for which Vancouver 
will have to pay its share. Your Board believe that the main 
point of concern to Council was that the taxpayers of British 
Columbia and Vancouver are having to find additional taxes to 
support a progi'am of travel by students, which should have no 
place in a welfare program. If the Federal Government wishes to 
encourage youth to travel, as a national policy, they should 
establish an organized program to handle it through the Provinces 
and Municipalities, and pay the entire cost. 


13 


A special project , which will cover the administrative 
costs is being submitted to the Department of Rehabilitation 
and Social Improvement for cost sharing under the Canada 
Assistance Plan. No formal submission is required relative 
to the estimated $900,000 direct social assistance costs. 


Your Board submits the foregoing report for the 
INFORMATION of Council." 


MOVED by Aid. Calder, 

THAT the foregoing report of 
received for information. 


E . 1971 Basic Capital Program 

The Board of Administration, 
submitted the following report: 


the Board of Administration be 

- CARRIED 

under date of May 11, 1971, 


"Your Board and the Director of Finance have reviewed the 1971 Basic 
Capital Program requested by Civic Boards and Departments and report as follows 

Capital Programs 

The net City's cost of the 1971 Basic Capital Program amounts to 
$15,895,9''^ after deducting credits of $2,539,306 as detailed below: 

Gross cost of 1971 Basic Capital Program $18,435, 25'4- 

Less credits receivable from: 

(a) Property owners* share of local 

improvements $2,115jl62 

(b) Federal /Provincial Governments re urban 

renewal projects 315,1'^ 

(c) Federal/Provincial Governments re 

Thunderbird school project 49,000 

(d) Federal Government's share of Stanley 

Park seawall 35,000 

(e) Burnaby's share of Central Park development 25 t 000 

- 2 ,5P?,306 

Net cost of 1971 Basic Capital Program $15f895i948 


These capital programs are 
The individual projects within these 
separate report entitled "1971 Basic 
are generally in accordance with the 
Five Year Plan. 


summarized on Schedule 1 of this report, 
programs are listed in detail in the 
Capital Program - Project Detail" and 
programs authorized in the 1971-1975 


cont 'd . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont 'd ) 
1971 Basic Capital Program (cont'd) 

Capital Fund Allocations 

I 
I 

The total funds required to meet the net City's cost of the 1971 
Basic Capital Program amount to $15f895f9^ and would be allocated from the 
following sources! 

1. 1971-1975 Five Year Plan (Note l) 

(a) Authorized By-law funds $13f 164,000 

(b) Revenue Funds 2^17^,000 

$15,339,000 

2. Borrowing Authority from Previous Five Year Plans 

(a) Libraries By-law Funds $ l4l,000 

(b) Urban Renewal By-law Funds 105.0^ 

Capital Funds from Other Sources 310,900 
Tota] 1971 Capital Fund Allocation $15,895,9^ 


Note 1 - The balance of funds remaining to be allocated from the 1971-1975 Five 
Year Plan during the years 1972 to 1975 amounts to $37,858,795 as follows* 

Total approved 1971-1975 Five Year Plan $56,810,000 

Less» Advance allocations approved by Council 

in 1970 $ 3,612,205 

: Amount required for the 1971 Basic 

Capital Program 15.339*000 

18.951.205 

Total Unallocated Balance $37,858,795 

The higher than average allocation required in 1971 is due to: 

1, In the first year of the new five year plan, the allocations 
for capital works programs provide for projects to be carried 
out to April 30th of the following year. The capital budget 
year is thereafter from May 1st to April 30th, 

2, Certain projects were accelerated to take advantage of the Federal- 
Provincial Special Development Loan Program, 

Financing the 1971 Basic Capital Program 

The method of financing the 1971 Basic Capital Program, which is 
recommended by the Director of Finance, is summarized below and shown in 
detail on Schedule 1 of this report. 

Source of Funds Amount 

$ 

Authorized by-law funds 13,^+10,0^ 
Funds approved in tho 1971 Revenue Budget for 

capital purposes 2,175,000 
Capital funds from other sources 310.900 

Total Funds Required $15,895,9^ 

Your Board Recoiranends that 

1, the 1971 Basic Capital Program amounting to $15,895,9^ and the 
method of financing this program, as summarized on Schedule 1, be 
approved. 


cont 'd . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 
1971 Basic Capital Program (cont'd) 

2, the project detail, as set out in the sepaiate report "1971 
Basic Capital Program - Project Detail," and svimraarized in 
Appendix A, be approved, with the exception of the Parks Program, 
which is submitted for Council consideration and is also 
summarized in Appendix A. " 

(report '1971 Basic Capital Program - Project Detail' and 
Appendix 'A' referred to above are on file in the City 
Clerk's Office) 

MOVED by Aid. Bird, 

THAT the 1971 Basic Capital Program and the method of 
financing the program, as proposed in the Board of Administration 
report, together with the Project Detail set out in a separate 
report entitled '1971 Basic Capital Program: Project Detail', 
be approved, with the exception of the Park Board Capital 
Budget and Parks program which be referred to the Standing 
Committee on Finance for consideration and a representative of 
the Park Board be requested to be present at that time, 

- CARRIED 

E (ii) Sale of Land for Parks: 
Champlain Heights 


On February 16th, policy matters relating to the sale of 
land for parks in Champlain Heights were considered and at that 
time the matter was deferred for consideration when the Council 
is dealing with the 1971 budget. It was, therefore, 

MOVED by Aid. Bird, 

THAT this whole matter be referred to the Finance 
Committee for consideration when the Park Board 's capital budget 
is being reviewed. 

- CARRIED 

F. Report of the Standing Committee on 

Planning and Development, May 13, 1971 

MOVED by Aid. Bird, 

THAT, in respect of the report of the Standing Committee on 
Planning and Development dated May 13, 1971, Clause 1 be adopted 
and Clause 2 received for information. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Calder, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid. Calder, 
SECONDED by Aid. Bird, 

THAT the report of the Committee of the Whole be adopted. 


- CARRIED 
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BY-LAWS 

BY-LAW TO AMEND BY-LAW NO. 357 5 BEING THE 
ZONING AND DEVELOPMENT BY-LAW (lands between 
5th Avenue, Great Northern Way, Prince Edward 
and St. George Streets) 

MOVED by Aid. Calder, 
SECONDED by Aid. Adams, 

THAT leave be given to introduce a By-law to amend By-law 
No. 3575, being the Zoning and Development By-law, and the By-law 
be read a first time. 

- CARRIED 

MOVED by Aid. Calder, 
SECONDED by Aid. Adams, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Calder, 
SECONDED by Aid. Adams, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in 
the Chair. 

- CARRIED 

MOVED by Aid. Calder, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Calder, 
SECONDED by Aid. Adams, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Calder, 
SECONDED by Aid. Adams, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED 

(The By-law received three readings) 
MOTIONS 

1, Allocation of Land for Highway Purposes 
(2180-90 East Hastings Street) 

MOVED by Aid. Rankin, 
SECONDED by Aid. Bird, 

THAT WHEREAS the registered owners have conveyed to the 
City of Vancouver, for lane purposes, the following described 
lands : 

1, all that portion of South 10 foot of Lot 8 oxcopt 
tho North 20 foot shown on Plan I4.I6?!, now road. 
Block 14.5:, District Lot l8l|.. Group 1, Now Wostminstor 
District, Plan I78, as tho samo is shown outlinod rod 
on plan proparod by A, Burhoo, B.C.L.S,, dated - 
April 27, 1971, and marginally numborod LP ^682, a 
copy of which said plan is annoxod horoto, 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for highway purposes; 

BE IT THEREFORE RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
highway purposes, and declared to form and constitute portions of 

- CARRIED 
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MOTIONS (cont'd) 

2. Closing Portions of Streets and Lanes: 
Vicinity Second Narrows Bridge 

MOVED by Aid. Rankin, 
SECONDED by Aid. Bird, 

THAT WHEREAS the City of Vancouver is the owner of all 

the streets and lanes lying within the limits of the 

City of Vancouver; and 

WHEREAS Urban Renewal Scheme 6, Town of Hastings, in the 
vicinity of Second Narrows Bridge requires the closing of 
portions of adjacent streets and lanes; 

THEREFORE BE IT RESOLVED THAT the portion of lanes outlined 
blue and the portions of street outlined green and red on 
plan prepared by A. Burhoe, B.C.L.S., attested to on the 
27th day of November, 1970, and marginally numbered LC kh^, 
a print of which is hereto annexed, be closed, stopped up 
and title taken thereto; and 

BE IT FURTHER RESOLVED THAT the said closed streets and lanes 
be subdivided with the adjacent City owned lands. 

- CARRIED 

3. Closing and Stopping up Portion of 
Lane south of Pacific Street, West 
of Thurlow Street 

MOVED by Aid. Rankin, 
SECONDED by Aid. Bird, 

THAT WHEREAS the City of Vancouver is the owner of all the streets 
and lanes lying within the limits of the City of Vancouver; and 

WHEREAS a portion of lane dedicated by Plan 921 in Block 28, Dis- 
trict Lot 185, Group 1, New Westminster District, is surplus to 
the City of Vancouver's highway requirements; and 

WHEREAS the abutting owner wishes to acquire a portion of said lane; 

THEREFORE BE IT RESOLVED that all that portion of lane described 
as follows: 

cent 'd . . . 
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MOTIONS (cont'd ) 

Closing and Stopping up Portion 

of Lane South of Pacific Street, West 

of Thurlow Street (cont'd) 

Commencing at the most westerly corner of Parcel "a" of Subdivisions 
"a" and "b" of Lots 1 to 5 and 13 to 17, Block 28, District Lot l85. 
Group 1, New Westminster District, Plan 921; 

Thence S \\$° l5' E 2$ feet, more or less, following in the southerly 
limit of said Parcel "A" to intersection with the westerly limit of 
southerly portion of said Parcel "a"; 

Thence S hS^ W 10 feet, more or less, following in the westerly 

limit of the southerly portion of said Parcel "A" to the south 
westerly corner of the southerly portion of said Parcel "A"; 

Thence S l5' E l5 feet, more or less, following in the southerly 

limit of the southerly portion of said Parcel "A" to the south 
easterly corner of said Parcel "a"; 

Thence S h}\° W 5 feet following in the south westerly production 
of the easterly limit of said Parcel "A"; 

Thence S l5' E 5 feet, more or less, following in a line drawn 

parallel to the northerly limit of Parcel 1 (see [i.ll|.956-L) of Sub- 
division "P", said Block 28 to intersection with the northe easterly 
production of the easterly limit of said Parcel 1; 

Thence S W 5 feet, more or less, following in the said north 

easterly production of the easterly limit of said Parcel 1 to the 
north easterly corner of said Parcel 1; 

Thence N 1,5' W feet, more or less, following in the northerly 
limit of said Parcel 1 and the northerly limit of Subdivision "R" of 
Lots 1 to 5 and 13 to 17, said Block 28, to intersection with the 
southerly limit of the most westerly limit of said dedicated lane; 


cont 'd . 
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MOTIONS (cont 'd) 


Closing and Stopping up Portion of 
Lane South of Pacific Street, West 
of Thu rlow Street (cont'd) 

— , 

I 

Thence N kh-° E 20 feet, more or less, following in the westerly 
limit of said dedicated lane to the point of commencement, the same 
as shown outlined red on plan prepared by A. Burhoe, B.C.L.S., dated 
February 8, 1971, and marginally numbered LF 5621, a print of which 
is hereunto annexed, be closed, stopped up and conveyed to the 
abutting owner; and 

BE IT FURTHER RESOLVED that the said closed lane be consolidated with 
the abutting lands 


4. Leave of Absence: 
Alderman Linnell 

MOVED by Aid. Rankin, 
SECONDED by Aid. Bird, 

THAT Alderman Linnell be granted leave of absence for one 
month commencing June 8, 1971, due to illness. 


- CARRIED 


- CARRIED 


ENQUIRIES AND OTHER MATTERS 


Alderman Calder - 
Parking Restrictions: 
Certain Schools 


referred to the School Board desire to 
have parking restrictions removed from 
around certain schools, and requested 
an early report. 


The matter was left with the Mayor and 
Alderman Calder. 


Alderman Bird - 
Killarney Gardens 


referred to a nuisance situation and 
vandalism being created in and around 
the Killarney Gardens and requested 
the Police Commission endeavour to 
take care of the matter. 


His Worship advised he had a letter and 
was looking into it. 


Alderman Bird - 
Closure of Howe Street 
by Eaton's Development 


and that this part of Howe Street was 
being used for parking and storing of 
material. The Alderman enquired if it 
was possible to open one lane on Howe 
Street . 


drew attention to the closure of Howe 
Street near the new Eaton's development 


His Worship directed the Board of 
Administration look into the matter. 


4- ' - 
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NOTICE OF MOTION 

The following Notices of Motion were submitted and recognized 
by the Chair: 

1. Zoning: Block bounded by Georgia, 
Chilco, Cardero and Alberni Streets 

MOVED by Aid. Phillips, 

THAT WHEREAS the four block property across Georgia Street 
from the proposed Four Seasons development eastward (bounded by 
Georgia, Chilco, Cardero and Alberni) is presently zoned C-3, 
which would allow building up to a Floor Space Ratio of 5 for 
Commercial development; 

AND WHEREAS such development might be inappropriate for 
that location; 

THEREFORE BE IT RESOLVED THAT the Director of Planning and 
Civic Development be instructed to report on the suitability of 
the zoning. 

(Notice) 

2. Waterlots: Bayshore Inn and 
Burrard Street 


MOVED by Aid. Phillips, 

THAT WHEREAS the waterlots between the Bayshore Inn and 
Burrard Street are held by the National Harbours Board; 

AND WHEREAS the City may be able to use the property 
creatively ; 

THEREFORE BE IT RESOLVED THAT the Director of Planning and 
Civic Development report on the status of leases, use and possible 
future of the property. 

(Notice) 


The Council adjourned at approximately 3:50 P.M. 

*** 


The foregoing are Minutes of the Regular Council meeting 
dated June 1, 1971, adopted by Council on June 8, 1971. 
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CITY OF VANCOUVER 
SPECIAL COUNCIL May 18. 1971 


A Special Meeting of the Council of the City of Vancouver was 
held on Tuesday, May 18, 1971, in the Coxjincil Chamber, City Hall, 
at approximately 2:00 p.m. 


PRESENT: His Worship the Mayor (Chairman) 

Aldermen Adams, Bird, Broome, 

Calder, Hardwick, Linnell, 
Phillips, Rankin, Sweeney, 
and Wilson 

CLERK TO THE COUNCIL; R. Henry 


BUSINESS 

Local Improvements on the Initiative 
and by Petition 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT this Coizncil resolve itself into a Court of Revision for 
the purpose of hearing complaints against the proposed assessments 
or the accuracy of frontage measurements , or any other complaint 
which persons interested may desire to make and which is by law 
cognizable by the Court, His Worship the Mayor in the Chair. 

- CARRIED 


COURT OF REVISION 

Street Pavements, Sidewalks and Street 
Lighting on the Initiative - Schedule No. 404 

Street Lighting by Petition - Schedule No. 403 

The Court received from the Assessment Commissioner Schedules 
No. 404 and No. 405 listing street pavements, sidewalks and street 
lighting on the initiative and street lighting by petition. Four 
(4) projects are involved. The Assessment Commissioner advised that 
there were no objections to defeat any of the projects on the 
iniative and the project submitted by petition had been requested by 
the majority of the assessed owners affected, by means of a 
sufficiently signed petition. No delegations were present to speak 
against the projects. 

MOVED by Aid. Bird, 
SECONDED by Aid. Broome, 

THAT Schedules No. 404 and No. 405 as submitted by the 
Assessment Commissioner, be approved. 

- CARRIED 

MOVED by Aid. Broome, 
SECONDED by Aid. Adams, 

THAT the Court of Revision rise and report. 

- CARRIED 


. . . continued 
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COUNCIL 


MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT the report of the Court of Revision be received. 

- CARRIED 

Local Improvement Subsequent 
Procedure - Schedules No. 404 and 405 


The Council considered a report of the Board of Administration 
dated May 10, 1971, dealing with the various projects approved by 
the Court of Revision this date and containing the following 
recommendation : 

1. the local improvements on Schedule 404 (Urban Renewal 
Projects) be undertaken subject to approval of the 
amended Urban Renewal agreements by the Senior Governments 
and the City Engineer be authorized to then call tenders 
for the work. 

2. the local improvement project on Schedule 405 (Champlain 
Heights) be undertaken and the City Engineer be authorized 
to add this project to an existing contract. 

MOVED by Aid. Broome, 
SECONDED by Aid. Adams, 

THAT the foregoing report of the Board of Administration dated 
May 10, 1971, be approved. 

- CARRIED 

The Council then adjourned at 2:10 p.m. 


■X- -Jf -x- ■)«• 


m ADOPTION SEE PAGE(S)jki-l2 
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BOARD OF ADMINISTRATION (WORKS) 1 

May 28th, 1971 


The following is a report of the Board of Administration: 
WORKS & UTILITY MATTERS 


CITY ENGINEER'S REPORT 


RECOMMENDATIONS: 


1. VALIDATION OF ENCROACHMENT - LOT A OF LOTS 

12 - Ik, SOUTH HALF OF BLOCK 5, D. L. 630, 
NORTH WEST CORNER MAIN AND 2UTH AVENUE 

"The building situated on Lot A of Lots 12-lii, south half of HLock 5, 
D. L. 630 encroaches onto Main Street a maximum of kh inches and onto 2hth Avenue 
a maximum of 6 inches. This building has been in existence for many years. 
The owner wishes to have the encroachment validated. 

I RECOMMEND that the encroachment from the building on the above 
mentioned Lot A be validated in accordance with the Ehcroachment By-Law. The 
rental is to be $1^.00 per annum in accordance with the recommendation of 
the Supervisor of Property and Insurance." 


Your Board RECOMMENDS that the foregoing be approved. 


2. ENCROACHMENT OF STEPS ONTO NANAIMO STREET 

FROM THE BUILDING SITUATED ON LOTS 21 AND 22, 
BLOCK T. H. S. L. - E/S NANAIMO STREET 
NORTH OF HASTINGS STREET 


"The northerly building situated on the above-mentioned Lots 21 and 22 
has three sets of steps encroaching upon Nanaimo Street. The owner has 
requested the validation of these encroachments. 

I RECOMMEND that the three sets of steps encroaching on Nanaimo Street 
from the most northerly building on Lots 21 and 22, Block T. H. S. L. be 
validated in accordance with the Encroachment E^Law with the annual charge 
being $15.00 in accordance with the recommendation of the Supervisor of 
Property and Ihsurance." 


Your Board RECOMMENDS that the foregoing be approved. 


TOO 
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3. Pressure Reducing Valve Station 
8th Avenue and Discovery Street 

"In order to improve (1) water pressures during the summer, 
and (2) water supply for fire fighting purpos;es, a Pressure 
Reducing Valve Station is required at 8th Avenue and Discovery 
Street. 

The estimated cost for this work is $9,000. 

Funds are available in the 1970 Capital Budget, 'Short 
Notice Projects', Account No. 126/7902. 

I RECOMMEND that a Pressure Reducing Valve Station be built 
at 8th Avenue and Discovery Street, and that $9,000 be appropriated 
for this work from Account No. 126/7902, 'Short Notice Projects'." 

Your Board RECOMMENDS that the foregoing be approved. 

4. Request for Street Closure: 

Keefer Street between Gore and Dunlevy 

Your Board submits the following report of the City Engineer. 

"G. Kaiway, representing the Chau Luen Kon Sol Society of 
Vancouver, is requesting permission to close Keefer Street 
to vehicular traffic between Gore Avenue and Dunlevy Street 
on Sunday, June 6, 1971 during the period 12:00 noon to 
4:00 p.m. 

The closure is requested in order to celebrate the opening 
of a new Senior Citizens Home, and two to three hundred 
people are expected to attend the function, which will be 
highlighted by a firework display. 

There are no objections to the closure from a Police, Transit 
or Traffic Engineering standpoint. 

Accordingly, it is recommended that the Chau Luen Kon Sol 
Society be permitted to close Keefer Street to vehicular 
traffic between Gore Avenue and Dunlevy Street on June 6, 
1971 during the period 12:00 noon to 4:00 p.m. provided 
that: 

A. The applicant enter into an arrangement with the Corporation 
Counsel indemnifying the City against all possible claims 
that may arise from the street closure. 

B. Adequate barricades and signing be erected subject to the 
approval of the City Engineer, and that the costs of this 
signing and barricading be borne by the applicant. 

C. Permission for the firework display is obtained from the 
Chief Fire Warden. " 

Your Board 

RECOMMENDS the foregoing report of the City Engineer be adopted. 
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5. Contract 713 for Construction of Sewers in 
Urban Renewal Scheme 6 - Second Narrows 


The City Engineer reports as follows: 

"Sealed tenders for this work were opened in a public meeting by your 
Board on March 15, 1971, and referred to the City Engineering Department for 
tabulation and report. Three tenders were submitted, to which must be added a 
13% surcharge for engineering and administration of the contract, as follows: 

Tenderer Net Plus 13% for Fng.& Admin . 

United Contractors $27,388.00 $30,948.44 

City Engineer $29,945.00 $33,837.85 

Alberta Utility Builders Ltd. $37,954.00 $42,888.00 

These tenders have been checked and are in order. 

The Urban Renewal agreements provide for the cost to be shared 50% by 
the Federal Government, 25% by the Provincial Government and 25% by the City. 
Because of delays in the property acquisition phase, however, costs of work have 
risen above those originally agreed to. Updating of the figures has been approved 
by Council and applications made to the Senior Partners for amendment of the 
agreements . 

These tenders have now been open for a long time and, in fairness to 
the tenderers, an award should be made. In addition, further delay in starting 
the sewer work will make it doubtful that the pavinc, sidewalks, and lighting can 
be completed in this season. To allow the work to proceed, it is proposed that 
Senior Government approvals be anticipated and interim financing of the increase 
be provided by the City. , , , , 

A D 

Interim Sharing Final Sharin g 

Federal $ 9,250.00 $15,500.00 

Provincial $ 4,625.00 $ 7,750.00 

City $17,125.00 $ 7,750.00 

$31,000.00 

(Source of City Share) 

From Redevelopment Fund $15,275.00 

From Sewers Capital Fund $ 1,850.00 


$17,125.00 


$31 

,000.00 

$ 6 

,900.00 

$ 

850.00 

$ 7 

,750.00 


I RECOMMEND: 


(a) - That a contract, to the satisfaction of the Corporation Counsel and the 

City Engineer be entered into with the low bidder. United Contractors 
Ltd., for the construction of these sewers. 

(b) - That appropriations be set up as in column 'A', and figures from column 

'B' substituted when Senior Government approvals are received." 

Your Board RECOMMENDS that the foregoing recommendation of the City 
Engineer be approved. 


6. Tender Number 712 - 

Curbs, Pavements and Sidewalks on Sundry Streets 

The City Engineer reports as follows :- 

"Tenders for curbs, pavements and sidewalks on sundry streets in the 
City of Vancouver were opened on May 17th, 1971 and referred to the City Engineer 
for tabulation and report to the Board of Administration. 

All tenders have been checked and are in order. Tabulations of Tender 
Number 712 and the average unit prices for major items of work included in this 
tender have been circulated to Council. 

This tender includes pavement and curb projects which were approved 
by Council at Courts of Revision held on March 11th, 1971, May 18th, 1971, and 
a sidewalk project which was approved at the Court of Revision held on May 18th, 
1971. 
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Clause 6 Continued 


The award of a contract for projects 'B', *C', and 'D' of this tender 
is subject to the prior approval of the 1971 Streets Capital Budget by Council. 

The City Engineer RECOMMENDS that: 

(a) A contract be awarded to the low tenderer as follows: 

Standard-General Construction (International) Ltd. 
Granville Island, Vancouver 9, B.C. 

Project 'A' - Cambie Street - 49th Avenue to 

262' South of 64th Avenue $ 259,212.50 

(b) Provided that the 1971 Streets Capital Budget is approved, contracts be 
awarded to low tenderers as follows: 

Standard-General Construction (International) Ltd . 
Granville Island, Vancouver 9, B.C. 

Project 'B' - Rupert Street, McGill Street and 
Bridleway - Wall Street to Skeena 
Street. $ 80,762.50 

Capital City Construction Co. Ltd . 
757 Courtney Street, Victoria, B.C. 

Project 'C - P.C. Concrete curbs and gutters 

on sundry streets. $ 491,267.50 

Columbia Bltulithic, A division of Ashland Oil Canada Ltd . 
Granville Island, Vancouver 9, B.C. 

Project 'D' - Asphaltic concrete pavements and 

surfacing on sundry streets. $ 412,495.00 

(c) Contracts satisfactory to the Corporation Counsel be entered into. 

(d) The bid bonds of the unsuccessful tenderers bo returned. " 

Your Board RECOMMENDS the foregoing recommendation of the City Engineer 
be adopted. 


7 , Underground Wiring for New Subdivisions 


The Director of Planning and Civic Development and the City Engineer 
report as follows: 

"Preliminary approval has been granted to the subdivision of Lot 7, 
except the East 92 feet, Block 895, DoL.526, into seven (7) lots as 
shown on the attached Drawing S-204„ The property is 
Located : between 49th and 50th Avenues, Tisdall Street and 
the lane east of Tisdall Street, and: 

Owned By : The Anglican Church - Synod of the Diocese of New 
Westminstero 

As a condition of final approval, the owners are required to 
provide underground electrical and telephone services to the 
proposed lots as required under Section #18 of the Subdivision 
Control Bylaw #3334. 

However, under Section #19 of the bylaw, 'the City Council may 
waive the requirements of Section #18 with respect to any parti- 
cular wire or cable or to all wires or cables within a subdivisi- 
on if the Council deems that the applicant would be put to an 
unreasonable expense in placing such wires or cables underground. 
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Clause 7 Continued 


The applicant for subdivision approval has made a formal request 
to be excluded from the underground wiring requirements for the 
following reasons: 

'The costs are extremely high for such a few lots 
and service for the surrounding properties arc by 
the pole line in the lane allowance „ We would 
therefore expect that the pole line could service 
this property along the 20' easement you require, ' 

The Approving Officer's decision to require underground wiring in 
this location was arrived at following discussions with the City's 
electrical and utilities engineers and was based upon the 
following facts: 

(a) There are no utility poles either on 49th Avenue or on 
50th Avenue adjoining the lands to be subdivided, 

(b) Property owners on 50th Avenue, who face these lands, 
have therefore always been accustomed to a pole-free 
vista from their front living rooms, 

(c) The usual provision of a 20' wide lane allowance through 
the lands to be subdivided was waived by the Approving 
Officer and the City Engineer, provided that underground 
electrical and telephone services were installed in a 
suitable public-utility easement, 

(d) The proposed vacant lots cannot be served directly from 
existing pole lines. 

The most recent cost estimate, of providing underground wiring to . 
serve the seven lots in the pixiposed subdivision is as follows: 

BC Hydro under j'-.round $3,356 
DC Telephone underground 700 
Converfjion of church and rcctoi'y 

to underground supply 1 , 200 

$5,256 


Avera^^e cost per lot 

(7 lots in .sulxllvi.slcni ) $ 751 

Avcra;';e. cogl \n\r lot 

(5 vacant lots) ' $1,051 


The BC- Hydro estimate is based upon provision of a surf ace -mounted 
transformer kiosk located on the east side of the church site - 
midway between 49th and 50th Avenues, 

It is the opinion of the Director of Planning and Civic Development 
and the City Engineer that, considering the probable value of the 
vacant lots ($18,000 to $24,000 according to our land evaluators), 
an average cost of $1,051 per vacant lot for underground wiring doe 
not seem an unreasonable expense in order to proteict the amenity 
of this block and provide a better appearance to the proposed 
subdivision scheme. 

In conclusion, this particular case does not qualify for an auto- 
matic waiving of underground wiring under the provisions of 
Section #20 of the Bylaw, which section was recently incorporated 
into the Bylaw on April 20, 1971 under Amendment No, 4549, 
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(WORKS - 6) 


It is therefore recommended by the Director of Planning and Civic 
Development and the City Engineer that City Council not waive the 
requirements of Section #18 of the Subdivision Control Bylaw for 
this particular subdivision." 


YCUR BOARD: 


Recommends that the recommendations of the Director of Planning and Civic 
Development and the City Engineer be approved. 


* * * * 


FOR ADOPTION SEE PAGE(S).ilI2: 
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(Social 1) 


SOCIAL SERVICE AND HEALTH MATTERS 


RECOMMENDATION 


1. Illegal Suite - 3315 West 10th Avenue 

City Council is in receipt of a communication from Mr. J. J. 
George of 3323 West 10th Avenue with respect to the illegal suite and 
the addition of a carport/sundeck at the above address. 

The Director of Permits & Licenses reports as follows: 

"3315 West 10th Avenue is a one storey and basement frame building 
erected as a one family dwelling in 1928. No appreciable changes 
occurred in this building until May 1970 when it was found that a 
carport/sundeck addition was being constructed without the neces- 
sary permits. The then owner, Mr. G. Harris, who had recently 
acquired the property, applied for and was granted a Development 
Permit and Building Permit. The carport/sundeck addition was 
completed in accordance with City By-laws. 

At approximately this same time, the City became aware that a 
dwelling unit in the basement was being occupied as living quarters 
by three students. A notice was sent to Mr. Harris ordering him 
to remove the illegal basement living quarters before the end of 


In December 1970 an application by Mr. & Mrs. Harris for consider- 
ation under the City Council's policy on Illegal Suites/Hardship 
cases was processed by the Hardship Committee. The affidavit- 
submitted indicated that the applicant was married, 63 years of 
age and receiving Workmen's Compensation. After due consideration 
the Hardship Committee recommended that the request be approved 
until February 1972 and on February 5, 1971 City Council endorsed 
this recommendation. It should be noted that if the same con- 
ditions exist in February 1972, a renewal of the application 
would be accepted. 

An electrical survey showed that improper wiring had been in- 
stalled and this has been ordered corrected." 

Your Board forwards this report for the information of Council and 
RECOMMENDS a copy be forwarded to Mr. George. 

(Copies of Mr. George's letter dated April 21, 1971 are circulated 
for the information of Council.) 


INFORMATION 

2. Services by City Analytical Laboratory 

From the City Council meeting of April 20, 1971, the following 
extract appears in the Minutes: 

"Alderman Broome requested the Board of Administration 
report in regard to outside services rendered by the City 
Analyst Department on a fee basis, to include advice 
whether such fee structure should be reviewed." 

The Medical Health Officer reports as follows: 

"There was a thorough review of the staff requirements for the 
City Analyst Laboratory carried out by the Engineering group of 
the Research and Systems Committee in February, 19 71. At the 


1970. 
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Clause 2, continued 

instruction of the Board of Administration, this group went into 
the adequacy of the lab's charges for work done for outside 
agencies. Their report concludes that the flat rate charged 
per case will recover the correct amount, and that a more com- 
plex system of distributing costs is not justified. Review 
of a sample of 1970 cases showed that the 1970 case rate re- 
covered slightly more than the cost of the sample cases. 

The adequacy of charges made for the work of the City Analyst's 
Laboratory has, therefore, been the subject of a recent review 
and found to be adequate. The additional staff approved by 
Council will necessitate a change in the future. This matter 
is under review by the City Analyst and his staff." 

Your Board submits the above report of the Medical Health Officer for 
Council INFORMATION. 


FOR ADOPTION $K PAGE(S) i??^. 
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(Harbours 1) 


HARBOURS AND PARKS MATTERS 


INFORMATION 


1. 


Community Centre - Champlain Heights 


The following letter dated April 7, 1971 addressed to Mayor 
T. Campbell has been received from Mr. R. W. C. Hopkins, Executive 
Secretary, Killarney Community Centre: 


"At the last regular meeting of the Killarney Community 
Centre Society Board of Directors, the Champlain Heights 
development and its effect on the already overburdened 
facilities at Killarney Centre was discussed. 

It was resolved to send a letter to the Parks Board and 
the City Council suggesting that in view of the fact that 
similar facilities will be required eventually in this new 
development, that the authorities give serious consideration 
to adding a certain basic amount to the cost of each lot. 
This amount to be specifically ear-marked for the building 
of a Community Centre in Champlain Heights." 


The Director of Planning and Civic Development reports as 
follows : 


"The method outlined by the Killarney Community Centre 
wherein an additional amount would be added to the price of 
every property in order to finance a new Community Centre in 
Champlain Heights should not be entertained for the following 
reasons : 

(a) Property owners in Champlain Heights have and will 
continue to contribute to the local improvement charges 
for the cost of the Killarney Community Centre. 

(b) The population in the area is not sufficient to 
warrant an additional Community Centre. 

(c) Council resolved on March 25, 1969 that when providing 
financing for Community Centre components in Community 
Service Centres it be provided as a Capital item 
chargeable to the taxpayers of the City at large. 

With respect to (b) above, the need for an additional commu- 
nity centre was explored by officials of the School, Park 
end Library Boards, Social Planning/Community Development and 
Planning and Civic Development Departments in July, 1968. At 
that time it was concluded that the area could not support 
a new community centre. With the development of Champlain 
Heights, the population served by the Killarney Community 
Centre (boundaries of local improvement by-law) would not 
exceed 48,000-50,000 persons which is about 8,000-10,000 in 
excess of the desirable range that a community centre is 
designed to serve. However, it was also concluded that 
supplementary facilities should be constructed in conjunction 
with a new school in Champlain Heights. 

Civic officials are continuing to determine the precise needs 
for the community and the size of these supplementary facili- 
ties. In a letter to His Worship the Mayor and Members 
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Clause 1, continued. 

of City Council, dated April 28, 1971 from the Acting 
Chairman of the Board of Parks and Public Recreation, 
Council was advised that the Park Board resolved: 

'THAT the letter (from R. W. C. Hopkins, Executive 
Secretary, Killarney Community Centre) be received 
and the matter investigated. ' 

The Park Board has an amount of $50,000 tentatively 
allocated in the present Five Year Plan from the $1.75 
million for community service centres to be used for 
supplementary community recreation facilities in con- 
junction with a new school in Champlain Heights. 

Your Board submits the foregoing report of the Director of 
Planning and Civic Development for the INFORMATION of City Council. 


FOR ADOPTION SEE PAGE(S) P ^9.. 
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BUILDING AND PLANNING MATTERS 

RECOMMENDATIONS 


1. Request to Keep Horses 
at 7125 Blenheim Street 

The Director of Planning and Civic Development reports as follows : 

"A Development Permit Application No. 5^522 has been filed by 
Mr. I. Bergant (owner) to construct a 30' ^ 28' stable and 
haystorage building. Mr. Bergant also requests permission to 
keep three (3) additional horses on this site for a total of 
25 horses. 

The site is located in a RA-1 Limited Agricultural District. 
Section 10(16) (c) of the Zoning and Development By-law requires 
that the keeping or housing of horses is subject to the approval 
of City Council. 

The Technical Planning Board have approved Development Permit 
Application No. 54522 to construct a 30' x 28' stable and 
haystorage building, subject to the approval of City Council 
for keeping the additional three (3) horses. 

The Director of Planning and Civic Development recommends that 
City Council approve the keeping of three (3) additional horses 
on this site . " 

Your Board RECOMMENDS that the recommendation of the Director of 
Planning and Civic Development be approved. 

2. Rezoning Application: S/E Corner 
Victoria Drive & 37th Avenue 
(Bonnet's Furniture Ltd. & Mr. Mrs. 
G. J. Hyland) 

An application has been received from Mr. D. Bonnet of Bonnet's 
Furniture Ltd., 57^3 Victoria Drive, and Mr. & Mrs. C. J. 
Hyland, 5916 Patterson Avenue, Burnaby, requesting an amendment 
to the Zoning and Development By-law whereby Lots 1 and 2 of 1|, 
Block 7 and 8, and Lot A amd. of 3 and i^, Blocks 7 and 8, D.L. 
39i| being the S/E corner of Victoria Drive and 37th Avenue would 
be rezoned from an RT-2 Two Family Dwelling District to a C-2 
Commercial District. 

Mr. D. Bonnet is the owner of Lots 1 and 2 of Ij. at the South- 
east corner of Victoria Drive and 37th Avenue, and Mr. & Mrs. 
Hyland own Lot A amd. of 3 and I4., immediately south. 

The subject lots each have a frontage of 50' on Victoria Drive 
and a depth of 113' and are zoned RT-2 Two Family and occupied 
by dwellings, one of which is of good quality. 

All lots abutting both sides of Victoria Drive from approximately 
32nd Avenue to i|i4.th Avenue are zoned as a C-2 Commercial District 
with the exception of the subject lots, plus two lots immediately 
across Victoria Drive from the subject property, and three lots 
on the South-east corner of 39th and Victoria Drive, which ai'o 
occupied with two dwellings and a Fire Hall respectively, and 
zoned RT-2 Two Family. These properties therefore create three 
small pockets of two-family zoned property in an area predominantly 
zoned and developed for commercial purposes. The City Fire Hall, 
however, is a conditional use in either a residential or 
commercial area. 
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Clause 2 continued 

The Technical Planning Board on April 30, 1971, RECOMMENDED that 
the application be approved. 

The Town Planning Commission on May 7, 1971, endorsed the Technical 
Planning Board's recommendation. 


Your Board RECOMMENDS that the reports of the Technical Planning Board 
and Town Planning Commission be received and the matter be referred 
for the consideration of Council at a Public Hearing. 


3. Youth Residence: 

199 West 6th Avenue 


Mr. J.C. Turner, President, Turner Mill Equipment Ltd., wrote to His 
Worship Mayor Campbell about the activities of a youth hostel at 199 
West 6th Avenue which are distracting to his staff and customers. 
Specific reference is made to fire hazards, noise and a display of 
nudity. 

The Director of Permits & Licenses reports as follows: 

"199 West 6th Avenue, a former church building, is a two storey, 
frame building operated as a youth residence by the Inner City 
Hostel Service. The building was converted for this purpose 
last August and the Development Permit application also included 
the conversion of the adjacent duplex. The youth hostel, 
operated as an institution of a charitable character, is an approved 
use in this M-1 area. All work required under the various by-laws 
to convert the buildings for hostel use was completed and the 
institution has been in use as such for some months. 

The Fire Warden's Office report there have been no fire calls 
to this address and no fire problems appear to exist. 

The Medical Health Officer and the Social Service Administrator 
advise that they have been requested to approve the Provincial 
Community Care Facilities License for these premises which expired 
on April 17, 1971. However, they have not been satisfied with the 
operation of the hostel and notified the Provincial authorities 
to this effect. The hostel is presently operating under temporary 
Provincial license until May 31, 1971. The Medical Health Officer 
and the Social Service Administrator have held meetings with the 
management of the Inner City Hostel to clarify and assure com- 
pliance with the requirements of both City departments. The 
Provincial license will only be approved after satisfactory agree- 
ment can be reached after the review of the hostel operation is 
complete . 

Reference to the two men parading in the nude, and of the noise 
emanating from the premises are matters for the Police Department 
and the complainant should be advised to contact that Department 
if the problem again arises. 

The Police Department advises that they have received calls 
regarding the behaviour of the residents of the hostel but do 
not consider this site to be a major source of trouble at this 
time. " 

Your Board forwards this report for the INFORMATION of Council and 
RECOMMENDS that a copy be forwarded to Mr. Turner. 
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4. Air-Supported Structure for 

St. George's School - 4175 West 29th Avenue 

The City Building Inspector reports as follows: 

"A request has been received from St. George's School to erect an 
air-supported structure to serve as a cover for their swimming 
pool for a period of one year. 

The tent-like structure measures 44 ft. x 104 ft. , is constructed 
of synthetic fabric and is supported by air pressure supplied by 
two fans which operate on normal power supply, or from an emergency 
generator in the event of power failure. 

Although the Vancouver Building By-law makes no provision for air- 
supported shelters of this type, it does permit in Section 2.6 
temporary buildings or tents to be erected for a period not 
exceeding two years, subject to approval by Council. 

However, in the 1970 National Building Code, there are regulations 
dealing specifically with air-supported structures, which are 
permitted for a period of 12 months with the requirement that a 
Certificate of Occupancy be issued to cover this period. At the 
end of the 12 months , the approval may be renewed provided the 
structure still complies with the regulations when examined at 
that time. 

It is recommended that Council give approval to erect the proposed 
air structure at St. George's School and either remove it or 
obtain further approval from Council at the end of the one year 
period subject to 

(a) Compliance with the 1970 National Building Code with respect 
to occupancy, structural and mechanical requirements. 

(b) Compliance with Section 2.6 of the Vancouver Building By- 
Law with respect to Fire Protection, Sanitation and Bond of 
Indemnity to guarantee removal. 

(c) Compliance with the Zoning and Development By-law which 
includes approval of the Technical Planning Board." 

Your Board RECOMMENDS that the recommendation of the City Building 
Inspector be adopted. 

5. Illegal Accommodation: 
1994 East 12th Avenue 

A letter has been received from Mr. Oris Kirk, Barrister & Solicitor, 
acting on behalf of Mr. & Mrs. Carlos Rosa to appear as a delegation 
before City Council to request the withholding of enforcement action 
for the retention of two illegal dwelling units on the lower floor 
of the building at 1994 East 12th Avenue. 

The Director of Permits & Licenses reports as follows: 

"A search of the records reveals the following information listed 
in chronological order: 

April 1955 - Building Permit issued for duplex. 

No rooms in basement. 

May 1955 ) 

Building permits issued to install a 
recreation room and two bedrooms in 
the basement, to be used in conjunction 
with the owner's suite. Owner submitted 
an affidavit stating these rooms would 
not be used or occupied as separate liv- 
ing quarters. 


January 1957) 


cont ' d 
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Clause #5 continued 

January 1958 - Board of Appeal refused request for two 

dwelling units on lower floor. 

April i960 - Inspection showed building complied 

with Zoning & Development By-law. 

November I969 - Inspection showed lower floor occupied 

as two dwelling units. 

April 1970 - Owner notified to cease using the lower 

floor as dwelling units or get approval 
for same from Technical Planning Board. 

July 1970 - Technical Planning Board refused appli- 

cation to validate the dwelling units. 

October 1970 - Technical Planning Board refused 

second request to validate the dwelling 
units . 

November 1970 - Appeal lodged with Board of Variance. 

December 1970 - Appeal withdrawn. 

January 1971 - Mr. Oris Kirk requested delay in 

enforcement to allow the matter to 
come before Council. 

April 1971 - Mr. Rosa was ordered to discontinue 

the use of the lower floor as dwelling 
units or face prosecution. 

May 1971 - Mr. Kirk sent subject letter to Council. 

It is recommended that with respect to the building at 1994 
East 12th Avenue the City Building Inspector be instructed to 
enforce the City's By-laws." 

Your Board RECOMMENDS that the recommendation of the Director of 
Permits & Licenses be approved. 

DELEGATION REQUEST 

(Copies of the letter from Mr. Oris Kirk dated May 6, 1971, 
are circulated for the information of Council) 

CONSIDERATION 


6. Rezoning Application: 

North side l6th Avenue between 
MacDonald & Stephens Streets 

An application has been received from Mr. A. Cooper of Texaco 
Canada Limited, 1177 West Hastings Street, requesting an amendment 
to the Zoning and Development By-law whereby Lot D, Block 121, 
D.L. 51+1 being the north side of l6th Avenue between MacDonald 
and Stephens Streets would be rezoned from an RT-2 Two Family 
Dwelling to a C-1 Commercial District. 


cont ' d 
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The applicants state the purpose of the aoplication is 'enlargement 

of existing service station lot, to allow for parking of cars 
awaiting service or to be picked up, to allow for improved ingress 
and egress from and to 16th Avenue as well .as the erection of a 
pump island to service westbound 16th Avenutj customers. ' 

Submitted with the application is a brief and maps showing the 
proposed development. The following reasons are given in the brief 
for the requested rezoning: 

1. That the existing service station at 26th Avenue and MacDonald 
Street, has been in operation since 1967. Many of the ratepayers, 
who subscribed to the petition which was initiated and canvassed 
by Mr. Harold Kidd, the then-President of the Kitsilano Ratepayers' 
Association, have become regular customers of this service station, 
expressing their satisfaction by their continual patronage. 

2. Because of the acceptance of the motoring public in general, and 

of those of 16th and MacDonald area in particular, of the petroleum 
facilities offered at subject location, it is necessary to expand 
the facilities in order to facilitate service to all potential 
customers and to avoid congestion at the existing pump islands. 

3. The rezoning of and subsequent use of the subject property would 
permit a more orderly and aesthetic development, allowing cars 
about to be , or having been serviced, to be parked away from the 
actual working areas of the service station lot, viz. on the 
subject property. This would allow for easier ingress and egress 
to and from the pumps and service areas, as vie 11 as allow the 
applicant to improve its existing develooment, having due regard 
to landscaping and screening. The opening of the subject property 
will, from a visual viewpoint, allow westbound traffic travelling 
on 16th Avenue to have improved site distance, thus allowing 
potential service station patrons to move to the north lane 
assuring a smoother traffic flow. 

Brief History ; 

An application to re zone the subject property was filed by Texaco 
Canada Limited in October, 1966, to increase the frontage by 56' of 
the present coiranerciol site to accommodate construction of a 
community type service station. 

The application was approved by the Technical Planning Board and 
Town Planning Commission, subject to the following conditions: 

a Lots 23 and 24, and Lot D of Sub. 15-22, Block 121, D.L. 540, 

to be first consol dated into one oarcel and so registered in the 
Land Rerjistry Offif e 

b. The existing store buildings and two family dwelling now located 
on the site to be demolished or removed. 

c. The detailed scheme of development (gasoline filling station) to be 
first approved by the Technical Planning Board, such scheme of 
development to include suitable screening and planting along the 
easterly and northerly boundaries which are adjacent to dwellings, 
with particular attention given to the location of the building on 
the site having regard to the adjacent homes, and clearly indicating 
all merchandise, etc. that will be located on the site outside the 
building. 


cont ' d 
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However, at the Public Hearing on December 19th, 1966, Council, in 
hearing objections from the neighbouring property ovmers, a submission 
by the applicants, and the report of the Technical Planning Board and 
Town Planning Commission, denied the rezoning application. 

At the time this application for rezoning was being considered by the 
Technical Planning Board, Town Planning Commission and City Council, 
a portion of the site which was subsequently deve"'oped with a gasoline 
filling station was zoned C-1 Commercial and was at that time an out- 
right use under the provisions of the Zoning and Development By-Law. 

In May, 1967, Development Permit No. 40956 was issued to Texaco 
Canada Limited to erett a gasoline service station on Lots 23 and 24, 
immediately west of the subject property, which was an outright use 
on the site previously occupied by a very old store. 

In May, 1967, Development Permit No. 41379 was filed by Texaco 
Canada Limited to use the subject lot as a parking area(public) in 
connection with the gasoline service station on the site to the west, 
this being a conditional use requiring the special approval of the 
Technical Planning Board in this RT-2 Two Family Dwelling zone. 
Because of objections from the surrounding property owners (12 being 
notified with letters of objection and a petition representing 17 
property owners) and the recent decision of City Council in denying 
extension to the 0-1 zoning, the application was reported to Council 
following which it was resolved that the application be not approved . 

On December 17th, 1968, By-Law No. 4395 amended the Zoning and Develop- 
ment By-Law whereby gasoline service stations became a use requiring 
special approval of City Council after reports were received thereon 
from the Technical Planning Board and Town Planning Commission. 

The sketch plan of the proposed extension to the existing service 
station site submitted with the application indicates most of Lot D 
being used for off-street parking, approximately 8' of landscaping 
along the easterly and southerly boundaries of Lot D, with a small 
landscaped area adjacent to 16th Avenue, a new pumo island installed, 
seme being partially located on the subject lot and a new crossing to 
16th Avenue. 

The Technical Planning Board, on April 30, 1971, recommended 

"THAT this Board reoort to Council that we see no technical 
reasons for refusing this application but in view of the 
previous objections by adjacent property owners and the 
possibility of their continued objection, the matter is 
referred to Council for decision." 

The Town Planning Conunission, on May 7, 1971, recommended that the 
application be approved. 


Zour Board submits the foregoing recommendations of the Technical 
Planning Board and the Town Planning Commission for the CONSIDERATION 
of Council. 
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7. Gospel Tent Meetings at 22nd Avenue 
between Pentlcton & Nanaimo Streets 

Mr. C. Cox, Secretary of the Victoria Drive Gospel Hall, has written on 
behalf of a nunber of other Gospel Halls requesting pernission to hold 
tent meetings every evening bctv.'ecn 8:00 and 9:00 p.m. from mid June to 
raid Ju^y 1971 on City-owned land on 22nd Avenue between Penticton and 
Nanaimo Streets. 

The tent would be so located that it would be about 200 feet away from 
the nearest house. The group will use part of the site for temporary 
parking of cars. They will comply with all relevant City By-laws. 

In May 1970, this groun applied for permission to hold tent meetings on 
the r>ubject site. Council at first refused the request but on June 23rd, 
1970, approved it subject to the follovdng conditions: 

(a) conformity with all relevant By-laws. 

(b) a rent of $150 per month. 

(c) a bond of $100 returnable when the land is reinstated 
to its original condition to the satisfaction of the 
Supervisor of Property & Insurance. 

(d) consultation with the neighbourinc; property o^vners as 
to the location of facilities. 

(e) approval of the Medical Health Officer. 

This group of Gospel Halls did not avail themselves of the permission 
granted to them at that time. 

In support of this group's request at this time, a petition has been sub- 
mitted and signed by a nunber of residents in the area stating that there 
is no objection to the "Gospel Hall Churches" erecting a tent from nid 
June to mid July 1971. 

The Supervisor of Property Insurance advires that if this site is approved 
for use as intended, the rental fee should he $150 for the month arid an 
additional bond of $100 is re<5uircd as a form of guarantee that the land will 
be returned to its original condition to his satisfaction. 

The City Building Inspector reports as follows: 

"Section 2,6 of the Building By-law gives Council the power to 
permit the erection of a tent for a temporary period. In the event 
that such permission is granted by the Council, the applicant must 
deposit with the City a bond of indemnity to guarantee the removal 
of the tent and the clean up of the site. In addition, provision 
must be made for means of egress, fire protection and sanitation. 
I would not be opposed to the erection of this tent providing the 
applicant meets all required conditions. 

The applicant has been referred to the Medical Health Officer for 
clearance on sanitary arrangements, to the Fire Warden's Office for 
clearance on fire protection matters and to the Provincial Fire 
Marshal for clearance on exit provisions as required under the Fire 
Marshal Act. In addition, the applicant must get clearance under 
the terms of the Zoning By-law, this being a use which can be ap- 
proved by the Technical Planning Board after it has been considered 
by the Town Planning Commission." 

If Council is in agreement with the proposal, they may wish to 
grant approval subject to the conditions laid down by Council 
in 1970. 

Your Board submits the matter to Council for CONSIDERATION. 

(Copies of the letter froiri Mr. C. Cox dated April 20, 1971 
are circulated for the information of Council) . 
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8. West End Community Centre: 
Ice Rink and Swimming Pool 

The Director of Planning and Civic Development reports as follows: 

"The Town Planning Commission, on April 16, 1971, in consideration 
of the Board of Administration report dated March l5, 1971, 
adopted the following resolution: 

'THAT it be recommended to City Council that the skating 
rink proposed for the West End Community Centre be regu- 
lation hockey size and that provision be made on the site 
for a future swimming pool. ' 

Council will be aware that the Parks Board, in consultation 
with the West End Community Centre Association, have for some 
time been considering the question of facilities for inclusion 
in the Community Centre. 

With regard to the provision of a skating rink, P.S. Ross & 
Partners were specially engaged to assist the consulting 
architects in advising the Board on the appropriate size of the 
skating rink, having regard to funds available. As a result 
of these studies and with the agreement of the West End 
Community Centre Association, a skating rink 70' x ll|.0 ' has 
been decided upon for recreational skating. This compares with 
a regulation hockey rink size of 80' x l80'. A major factor 
was the cost of the larger facility, $i|.50,000, compared with 
$290,000. 

While not within the present contract, the Community Centre/ 
Senior Citizens' Project/School site layout will include 
provision for a site for a future 25-metre swimming pool. 

Council may wish to receive this report and direct that a copy 
be sent to the Town Planning Commission for their information." 

Your Board submits this matter to Council for CONSIDERATION. 

9 . Vanier Park : 

D emo 1 ition of Building 14 


The Director of Planning and Civic Etevelopment reports as follows: 

"By letter of April 17th, 1971, Mr. Geoff Wearden, Executive Director 
B.C. Wildlife Federation urges that Building 14 be retained as a 
Natural History Museum. Under date of April 16th, Mr. Ian Newby , 
President of the B.C. Science and Technology Museum submits a reques 
supported by 14 other organizations, including the B.C. Wildlife 
Federation, for the retention of Building 14 'for museum purposes 
and that it be refurbished axid developed for this purpose'. 
Support in the matter of collections and preparation of the exhibit 
material is offered. 

It should be noted that Mr. Ian Newby appeared in front of the 
Committee on Centennial Projects on January 25th, 1971 with a 
similar request that Building 14 be developed as a Science and 
Technology Museum as a Centennial Project. 


cent ' d 
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On April 6th, 1971, Council received a report of the Boaird of Admin- 
istration which concluded with the following: 

'Until the new Archives and Centennial Museum extension is 
completed, until that part of the collection to be housed 
in the new building is moved and until the Museum Board 
has made arrangements for the disposal of the balance. 
Building 14 cannot be demolished. The new building is 
scheduled for completion early in 1972. ' 

A copy of the report was transmitted to the Park Board. 

The requests from the B.C. Wildlife Federation and the B.C. Science 
and Technology Museum are submitted for the consideration of Council 
with the background noted by the Director of Planning and Civic 
Development . " 

Your Board submits the report of the Director of Planning and Civic 
Development for the CONSIDERATION of Council. 

(Copies of the letters from the B.C. Wildlife Federation dated 
April 17th and the B.C. Science and Technology Museum dated 
April 16th are circulated for the information of Council.) 

INFORMATION AND RECOMMENDATION 

10. Mr. E. Johnson - Claim: 

Delay in Development Permit #49576 

The Corporation Counsel reports as follows: 

"By letter of March 11, 1971, Mr. E. Johnston claims compensation 
for alleged financial loss due to the hold up of the above 
development permit. The proposed development fell within the 
Scheme 3.0 Brockton Point Alignment, and in accordance with 
Council's earlier instruction was withheld. 

The permit was applied for in August of 1970 and in February 
of this year. Council considered this particular application 
and authorized its issuance, which was done. In April, the 
applicant requested amendments to the permit reducing the overall 
dimensions of the building and reducing it from 2 storeys to 1 
storey. Without considering any other aspects, I am of the 
opinion that these changes in themselves are sufficient to 
defeat any claim." 

Your Board submits the report of the Corporation Counsel for Council's 
INFORMATION and RECOMMENDS that Mr. Johnston be provided with a copy 
of this report. 
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INFORMATION 

11. 1447 - 57 Rupert Street 

The Medical Health Officer reports as followfs: 

"The City Clerk received a letter from M::. Alexis Bird on 
August 31, 1970, regarding the accumulation of refuse on the 
premises at 1447-57 Rupert Street, which is owned by a Mr. J. 
Doughty. 

This Department's records show that this site, which consists 
of two adjacent lots with a dwelling on each, has been a 
problem to various civic departments due to the storage of 
large amounts of material of questionable value since 1942. 

Clean ups and removal of materials from this site, including 
those stored within the dwelling have been carried out by 
the City of Vancouver Engineering Department by resolution 
of Council in 1955 and in 1957. This property was further 
dealt with by resolution of Council in 1965 but Mr. Doughty 
removed the accumulation of materials before the City crews 
took action. 

This Department has kept this site under surveillance and has accomplished 
many partial clean ups. In March 1969 Mr. Doughty advised us that 
he was moving from 1447-57 Rupert Street to Mission, B.C., but when 
questioned in February 1970 stated that he had now decided to remain 
at this address. Mr. Doughty commenced a clean up at this time but 
by June had not progressed to our satisfaction. 

On October 27, 1970, City Council passed the following resolution - 
that the Board of Adninistration be instructed to arrange to have 
this property cleaned up and the expenditure in connection therewith 
be placed as a charge against the property. No immediate action was 
taken re the above Council resolution as the City Health Department 
had started prosecution of Mr. Doughty in Provincial Court on 
October 8, 1970, under the City of Vancouver Tidy By-law No. 3874, 
which reads in part as follows: 

'Every person who is the owner or occupant of real 
property shall maintain the said property in a neat 
and tidy condition in keeping with a reasonable 
standard of maintenance prevailing in the neighbourhood.' 


On January 8, 1971, Mr. Doughty was convicted and fined $75.00. 

On February 25, 1971, there had still been only a partial clean up 
of the property. At this time, the City Law Department was 
consulted by the Medical Health Officer preparatory to carrying 
out Council resolution of October 27, 1970, under Section 324A 
of the City Charter. The Medical Health Officer was advised by 
the Law Department as follows: 

'Your information indicated that Mr. Doughty 
resides at 1447-57 Rupert Street. A recent 
search at the Vancouver Land Registry Office 
indicates that this address is in fact two 
legal lots, namely. Lot 17 and Lot 18, Block 83, 
Section 30, T.H.S.L. Lot 17 is now in the name 
of Dickman Construction Ltd., and Lot 18, 
although still in the name of James John Doughty, 
is the subject of a foreclosure action which was 
commenced on October 22, 1970, in respect of a 
mortgage which was registered in May, 1970. 


cent ' d 
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T 

In view of the above I would suggest that 
perhaps it might now be appropriate for you 
to ascertain the intentions of Dickraan Construc- 
tion Ltd. and then report this whole matter to 
Council. If Dickman Construction intends to 
clean up the situation on their lot, my personal 
opinion is that it would be appropriate to await 
the outcome of the foreclosure action with 
respect to Lot 18.' 

The Medical Health Officer now reports that Dickman Construction 
have cleaned up Lot 17, Lot 18 does not yet meet the requirements 
of the By-law. 

A reasonable clean up of Lot 18 has been achieved, but in the 
last two weeks conditions have deteriorated to the point where 
we now consider it appropriate to take legal action under 
Section 5 of the new Tidy By-law No. 4548. This section provides 
for the cleaning up of property at the owner's expense (cost 
recoverable either through the courts or by addition to real 
property taxes) , such clean up to be carried out if the owner 
fails to remedy the condition within 10 days of receipt of a 
notice under this Section 5. This action has the concurrence 
of the Director of Permits & Licenses and the Corporation 
Counsel ." 

Your Board submits the above report for the INFORMATION of Council. 

RECOMMENDATION 

12. Retention of Carport: 
3543 Point Grey Road 

The Director of Planning and Civic Development reports as follows: 


"Mrs. M. Dallas has requested permission to appear before City Council 
regarding a caroort existing in the front yard of the one family 
dwelling at 3543 Point GreyRoad. 

The property is on tl^ rorth side of Point Grey Road between Waterloo 
and Dunbar Streets, and is zoned as a RS-2 One Family Dwelling 
District. 

Mrs. Dallas in her letter to City Council as received March 9, 1971, 
seeks to retain the carport as erected. Mrs. Dallas also stated in 
part, 

'...I request the opportunity to bring this matter to 
Council for assistance and relief, and if I am caught 
in a By-law situation perhaps something could be Hone 
to bring about a By-law change that would fill the needs of 
47 year old houses like mine which were not built according 
to today's by-law and cannot possibly fit them now...' 


Brief History 

In May 1970, the Department of Permits and Licenses advised Mrs. M. 
Dallas by letter that a carport constructed in the front yard was in 
contravention of the Zoning and Development By-law and the Buildina 
By-law. The carport was required to be removed and parking in the 
front yard discontinued. 


cont ' d 
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A detailed reply v/as received July 2, 1970, by letter from Mrs. Dallas. 
This letter from Mrs. Dallas was brought to the attention of City 
Council on July 28, 1970 when: 

'Alderman Sweeney referred to communication from the owners 
of 3543 Point Grey Road with respect to instructions from 
the City to remove carport erected at the front of the 
property. 

In view of the particular situation of properties on the 
north side of Point Grey Road, exposed directly to the 
waterfront. Alderman Sweeney requested this communication 
be directed to the Board of Administration to investigate the 
complaint and application of these types of regulations 
to similar properties in the area. 

His Worship so directed.' 

Priorities established for the work of the Planning Department and 
staff time available have precluded to date the Planning Department 
being able to report on this request. 

In August 1970, the Zoning Planner advised Mrs. Dallas by letter on 
procedures for filing a Development Permit Application to the Technical 
Planning Board. Following which Mrs. M. Dallas on September 16, 1970, 
filed an Application for a 14'9" x 18'0" carport in the front yard and 
a 33' X 48' sundeck addition to the rear of the one family dwelling 
at 3543 Point Grey Road. 


Consideration by Technical Planning Board 

This application was considered by the Technical Planning Board on 
October 2, 1970, but could not be finalized as further information 
was required. Mrs. Call as requested that any further action on 
her application be postponed until her return from out of the country 
until the first week in November. 

After the return of Mrs. Dallas, she met with the Zoning Planner to 
discuss her application. Following which in November 1970, the 
Development Permit Application was further considered by the 
Technical Planning Board. 

It was noted that there was a former garage within the basement having 
a vehicular entrance on the front to Point Grey Road. The area has 
been converted from a garage to a den or studio and the garage doors 
replaced with aluminum slidina doors. The work appeared to have 
been carried out about 1968, the same time as a Development Permit 
No. 45455 was issued to permit an enclosed addition; and sundeck and 
a roofed over walkway all to the rear of the existing dwelling. 

The Development Permit Sub Committee before making its recommendation 
to tha Technical Planning Board deferred consideration of the applica- 
tion so that each committee member could personally visit the site. 

Subsequently on recommendation from the Development Permit Sub Committee 

the Technical Planning Board APPROVED the request to construct a carport 

addition to the front of the dwelling and also construct a 33' x 48' 

patio deck addition to the rear of the building subject to two conditions 
requiring that: 
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Clause #12 continued 

1. The proposed carport maintain a minimum 5' setback from the southerly 
property line abutting Point Grey Road, and a 3 '4" westerly side- 
yard (the side yard equal to that a one family dwelling must 
maintain in this location). 

The plans of development as submitted and the carport as constructed 
provide a nil setback from the southerly property line (v/ith 
eaves actually overhanging Point Grey Road property line) and a 
nil setback from the v/esterly side yard against the adjoining 
property. 

2. That the applicant can and does obtain approval of the Board of 
Variance for relaxation of the required 24' front yard to a 
minimum 5' front yard. 

Neither the Director of Planning or the Technical Planning Board 
has authority to relax the required front yard this amount. 

A submission by Mrs. Dallas that any relocation of the carport could 
block the day lighting to the v/indo\7S of the basement den or studio 
area was considered could be overcor^e by new windows being provided 
on the v/est side of the house adjacent to the westerly side yard. 

Consideration by Board of Variance 

On an appeal by Mrs. Dallas in December 1970, Vrs. Dallas requested 
approval for the proposed carport to maintain a NIL v/esterly side 
yard; a 5' setback from the southerly property line abutting Point 
Grey Road and a distance of 3' from the dwelling. 

The Board of Variance disallowed the appeal for the carport to 

maintain a nil westerly side yard and a distance of 3' from the dwelling. 

The Board however, granted approval for the required 24' front yard 

to be a minimum of 5' front yard provided the development was carried 

out in accordance with the decision of the Technical Planning Board 

on Development Permit Application No. 53456. 


Present Position 

The carport still exists in the original requested location. At 
the request of Mrs. Dallas the Department of Permits and Licenses 
took no action pending Mrs. Dallas' return to town at the end of 
March as Mrs. Dallas had advised of her intention to present her 
problem to City Council. 

To meet the requirements of the Technical Planning Board and the Board 
of Variance it would be necessary for the carport to be relocated 
so that the carport v/ould form part of the dwelling and maintain a 
minimum 5' setback from the Point Grey Road property line and a 3*4" 
setback from the neighbouring westerly property line. 


Submission by Mrs. Dallas 

Mrs. Dallas seeks to retain her carport as erected without chance other 
than removing the eave encroachment over the Point Grey Road property 
line. Mrs. Dallas also disaqrees with the comments of Mr. Gray, Zoning 
Planner, as made when the Board of Variance were considering Mrs. 
Dallas' appeal regarding the location of the carport. 

Mr. Gray as Zoning Planner has the responsibility to inform the Board 

of Variance of the actions taken by the Technical Planning Board on 

the application by '-Irs. Dallas and explain the reasons for the 

Technical Planning Board's decision. 
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In doing so Mr. Gray explained that the individual members of the 
Technical Planning Board's Sub Committee had visited the site; that 
there v/ere properties along Point Grey Road that had qaraqes in their 
basements; that the off-street parking problem along Point Grey Road 
exists for both the south side as well as the north side whether there 
is no lane or rear access to the property; that the Board were concerned 
by the lack of setbacks maintained by the requested developiiient; the 
effect both in the immediate and general vicinity; that the yard 
requirements suggested by the Technical Planning Board were considered 
to provide a satisfactory on-site off-street parking area for Mrs. 
Dallas while at the same time maintaining reasonable development standards 
in this area. 

With the carport relocated so as to maintain a minimum 5' setback from 
the Point Grey Road property line, this would still permit a 21" eave 
to project within 3'3" of the Point Grey Road peroperty line. 
Further that the carport should maintain a setback from the westerly 
adjoining property eaual to the 3'4" sideyard required in this RS-2 
One Family Dwelling District. 

I would advise that the Vancouver Charter provides that there is no 
appeal from the decision of the Board of Variance. 

Although the Planning Department has not yet reported to Council 
on the matter raised by Alderman Sweeney; the departments consideration 
to date would not propose either additions to buildinns or accessory 
buildings i.e. carports etc. being erected right up to the Point 
Grey Road property line (as requested by Mrs. Dallas). The 5' 
front yard as proposed by the Technical Planninn Board and granted 
by the Board of Variance (subject to conditions) is also less than 
the minimum desirable but was proposed by the Technical Plannina 
Board in this particular case having regard to the individual site 
problem regarding the location of the existing building. 


Recommen dation 

That the submission of firs. Dallas be received and that if the carport 
is not now relocated to comply with the requirements of the Technical 
Planning Board and the Board of Variance; then the Director of Pernits 
and Licenses carry out normal Zonina and Development By-law and other 
affected By-law enforcement procedures." 


Your Board RECOMMENDS that the recommendations of the Director of 
Planning and Civic Development be endorsed. 

(A copy of Mrs. Margery Dallas' letter as received March 9, 1971, 
is circulated for the information of Council) . 

13 Proposed Addition to St. Vincent's Hospital 
West 33rd Avenue - Willow to Heather 


The Director of Plannina and Civic Development reports as follov/s: 

"Thompson, Herwick and Pratt, Architects, have on behalf of the St. 
Vincent's Hospital filed Developn-ent Permit Application No. 55000 to acid 
a 65,500 sq. ft. addition to the existing hc&pital. 

The site is located on the north side of West 33rd Avenue between Willow 
and Heather Streets and is at present zoned in part as an RS-1 One 
Family D-./elling District and a RT-2 Two Family Cv/elling District. 
City Council following £ Public Hearing April 13, 1967, aoproved the 
rezoning of the site to a CD-I Cororehensi ve DeveloDPent District 
subject to certain conditions which have not yet been completed. 


cont ' d 
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Proposed Developnent 

The proposed addition is to the west of the existiro hospital building 
and is for Extended Care Facilities and Hospital Services. The tv/o 
portions of the addition corriDrise an 82' x 126' tv/o storey (22' high) 
service wing (Dietary; Staff Cafeteria; Staff Lockers; Stores; etc.) 
AfID a 83' X 268' three storey (55' hioh) plus basement wing providing 
for machinery services in the baserrent; psychiatry Services on the pain 
floor; Extended Care Services on the second floor and Extended Care 
Services on a possible future third floor. 

172 off-street parking spaces will be provided. 48 visitor parking 
vnth access from West 33rd Avenue and 110 off-street parking spaces 
in the north east portion of the site (on a portion of the for.r.er 
Shaughnessy Hospital site) with access from Heather Street. The 
remaining 14 off-street parking spaces in a seperate small area on tno 
east side of the site also with access from Heather Street. 

The development as proposed at this time would have a floor space 
ratio of 0.528. 


Zoning Position 

City Council following a Public Hearing on Aoril 13, 1967, aoproved 
the rezoning of the site to CD-I Comprehensive Develooment District, 
subject to compliance with the following conditions. 

(a) Each stage of the detailed scheme of development to be first 
approved by the Technical Planning Board after advice from the 
Design Panel that such scheme of develocment not to be r.aterially 
different from the plans submitted by Gardiner, Thornton, Gatt-.e 

& Associates, and marked "Received, City Planning Office, "arch 
2, 1967." The Technical Planning Board to have special regard 
to the design of the building in relation to the surrounding one- 
family dwellings and to the provision of 24' landscaped setbacks 
to the off-street parking area, with suitable screening, planting 
and landscaping of all open portions of the site, including 
appropriate tree planting within the parking area. 

(b) All points of vehicular ingress and egress to the site to be first 
approved by the City Engineer and the Director of Planning, but 
that no vehicular access be permitted from 32nd Avenue and Willow 
Street to the parking area. 

(c) The floor-space ratio shall not exceed a maximum of 1.00 at any 
time. The floor space ratio to include all floors of the building, 
both above and below ground, measured to the extreme outer limits 
of the buildings in accordance with the method of floor space 
ratio measurement of the RT-2 Two Family Dwelling District 
Schedule of the Zoning and Development By-law. 

(d) Off-street parking facilities shall be provided at the rate of 
one parking space for every 1,000 sq. ft. of gross floor area 
in the building. 

(e) The site, including the former south east portion of the Shaughnessy 
Military Hospital site and the closed portion of West 32nd 

Avenue to be first consolidated into one parcel and so registered 
in the Land Registry Office. 


cont ' d 
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Comparison of Former Scheme of Development 
Considered in 1967 AND Scheme of Development' 
NavSiibmi tted by Development Permit 
Application No. 55000. 

The previous scheme of development was for additions to the west and 
north of the existing hospital building. The total development was 
to be in three stages with a total floor space ratio of 1.0 

The development as now proposed is for a considerably smaller addition 
to the west of the existing hospital. Also indicated is an unspecified 
"Future Acute Care" to the north side of the hospital adjacent to 
the ROMP property and a possible westerly extension of the proposed 
off-street parking facilities. 


Previous Scheme 


Scheme now Requested 


Maximum of 1.00 in a 
3 stage development 
scheme . 

Combined Stages 1 & 
2 FSR 0.84 

Third Stage not final- 
ized. 


Maximum of 1.00 in a 2 
stage development scheme. 

First stage - FSR 0.528. 

Second stage scheme not known 
at this time. 


§i'i]^iD9_§§i^3cks 
From Willow Street: 


From West 33rd 
Avenue: 


Off-Street Parking 
Faci li ties 


130 ft, to a 44' high 
building portion. 

230 ft. to a 118' 
high building portion 

(184ft. building width 
paral lei to Wi 1 low 
Street.) 


40 ft. to a 77' high 
bui Iding 

(200 ft. building 
width parallel to 
West 33rd Avonue 

Total of 275 spaces 
for stages 1 & 2 

Total of 323 spaces for 
Stages 1, 2, & 3. 

All parking areas on 
northerly portion of 
site (includes former 
ptn of Shauchnessy 
Hospital site and 
West 32nd Avenue). 


Driveway from parking 
area along v/esterly site 
boundary with vehicular 
crossing to West 33rd 
Avenue. 


30 ft. to a 34' high building, 

(95 ft. building width 
parallel to Willow Street.) 


Generally 120 ft. to a 24' 
high building. 


(270 ft building width parallel 
to West 33rd Avenue.) 


Total of 172 spaces for 
Stage 2. 

48 Spaces for visitors 

north of 33rd Avenue 

and south of new building 

vehicular access 
from West 33rd Avenue. 

110 general spaces in 
north east portion of 
site (includes forr,er 
ptn of Shaughnessy 
Hospital site and West 
32nd Avenue) . 

Provision for future 
expansion of parking to 
the West. 


cont ' d 


Board of Administration, May 28, 1971 .... (BUILDING - 17) 
Clause #13 continued 

All vehicular access to 
Heather Street. 

Small Doctor's parking 
area to east of existing 
hospital with access 
from Heather Street. 


Notification of Surrounding Property O.v'^.ers 

The Technical Planning fJoard in March 19, 1971, resolved that prior to 
consideration of the Developrent Permit Application the procorty cv.r.ers who 
were previously notified at the tire of the Public i-iearing in April 1967 
be notified of the proposed form of developrr,ent. 

85 neighbouring property owners were notified. 36 letters of objection 
were received from those notified. 7 letters of objections \/ere 
received from others outside the notification area. 


Recommendation 


The Technical Planning Board in May 1971, resolved that Developr-snt Perrrit 
Application No. 55000 be submitted to City Council for consideration 
with a favourable recorrTendation on advice from the Director of Piannina. 
It being considered that, the proposed developr^ent is an improvcn-ent on 
the scheme previously approved at Public Hearing and has lesser density 
and bulk. 

The revised scheme of development as now submitted, does 
materially differ from the plans of development as considered by 
Council at Public Hearing in April 1967. However, approval of 
this revised scheme would still require compliance with the 
Conditions A (as amended); B to E inclusive of City Council's 
previous approval of the rezoning application. 

In consequence it is RECOMMENDED that consideration of the scheme of 
development as now submitted be DEFERRED pending notification of the 
surrounding property owners; and petitioners in a submission to the 
City by Mr. J. R. Smith dated April 24, 1971, of the date and time 
(June 15 at 2:00 p.m.) that Council will consider the submitted scheme. 
It is also considered that suitable notice of this meeting should be 
placed in the daily newspapers." 


Your Board RECOMMENDS that the recommendations of the Director of 
Planning and Civic Development be endorsed. 
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(Licenses 1) 


LICENSES AND CLAIMS MATTERS 


INFORMATION 


1. 


Claim #11323 - Mrs. Gladys Green 


The Corporation Counsel and the City Engineer report as 
follows : 

"Mrs. Richardson and her mother, Mrs. Gladys Green, 
aged 7 3, were walking on the sidewalk on the south 
side of the 1900-block Robson Street near Stanley 
Park at approximately 4:00 p.m. on August 23, 1970, 
when Mrs. Green fell on an upraised portion of the 
sidewalk. Mrs. Richardson was aware of the condi- 
tion of the sidewalk and had warned her mother to 
be very careful when walking along it, but Mrs. 
Green had turned to talk to her daughter and had 
taken her eyes off the sidewalk when she fell. Mrs. 
Green was hospitalized, where an operation was per- 
formed to remove her broken knee-cap. She did not 
have the benefit of a medical insurance scheme and 
has now gone to live in the United Kingdom where she 
will have the benefit of its National Health scheme. 

The sidewalk where Mrs. Green fell was in poor condi- 
tion. The upheaval and cracking of the slabs was 
caused by the growing action of tree roots from a 
chestnut tree on the adjacent boulevard. The 
destructive effect on the sidewalk of the tree roots 
was accelerated because the boulevard is only five 
feet wide, the tree is large, and the street side of 
the boulevard is supported by a bulkhead as the level 
of the boulevard is approximately three feet above 
street level. Hence, the roots of the tree were 
forced to grow toward the sidewalk. The trips caused 
by the upheaval of the sidewalk slabs had been repaired 
twice previously using asphalt fillets, but the dates 
that these repairs were made cannot be found in the 
Engineering Department's records. 

In letters dated April 1, 1969 and June 2, 1969, the 
Board of Parks and Public Recreation was asked by 
representatives of the owners of property fronting 
the boulevard v/here the chestnut trees were growing 
not to romovc tlie trees. In a letter dated June 17, 
1969, Mr. Fulawka of the Park Board informed the 
representative of the owners that the Park Board had 
no plans to remove the trees but that control over 
tree removal for construction projects rcsLed with 

the City Engineer. In a letter dated September 18, 
1969 the same representative wrote to the City 
Engineer asking his undertaking to inform the repres- 
entative of any future plans that the Engineering 
Department might have which might necessitcite 
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removal of the trees. He was given the assurance 
that he would be notified of any plans to improve 
the street that would possibly result in removal 
of the trees. Hence, both the Engineering Depart- 
ment and the Park Board were informed of the 
adjacent owners' request that the chestnut trees 
be retained. In none of these letters was any 
complaint made of the condition of the sidewalk. 


The British Columbia Court of Appeal in 1958 in 
the action of Lillian Doucrlas v. City of Vancouver 
decided that there is no liability upon the City 
for injuries suffered by someone who trips on an 
upraised sidewalk slab if the cause of the shifting 
was the 'growing action of tree roots'. In the 
Douglas case, as in this case, temporary repairs 
using an asphalt fillet had been performed a number 
of years before the accident, but the roots had 
heaved the sidewalk even further upwards. Similar 
decisions based upon the same principle of law have 
been reached in other cases. Basically the principle 
of law involved is that there is no legal duty upon 
the City to maintain its sidewalks and it is, there- 
fore, not liable if normal causes, such as tree roots, 
cause them to fall into disrepair. 

Even though the City is not legally responsible to 
maintain its sidewalks in a safe condition, the 
Engineering Department carries on a program of inspect- 
ing, patching and adjusting sidewalk slabs throughout 
the year in order to keep the potential hazards to a 
minimum. However, it is unrealistic to expect that 
over 1,060 miles of sidewalks, (some of them over 60 
years old) can be kept in perfect condition for all 
pedestrians regardless of physical ability. 

The locations of hazards are obtained from three sources. 

(a) An annual inspection is made by the Engineering 
Department pavement inspectors and during this 
inspection all defects are noted and those defects 
which are hazardous are forwarded to the Street 
Operations Superintendents for immediate attention. 

(b) From the public by telephone and letters. 

(c) From the civic employees during their daily duties. 

On receipt of notice of an unsafe condition, the Street.:; 
Operations Branch office dispatches a truck to the loca- 
tion to make the area safe. In the case of sidewalk 
trip;3, the usual treatment is to build up the sidewalk on 
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the lower side of the trip with asphalt. 

It is general practice to list sidewalks that have 
been patched with asphalt for permanent repairs and 
adjustment and this work is done in order of priority 
according to need. However, the sidewalks in the 
West End are old and poor quality and this condition, 
together with the repetitive heaving by the tree roots 
has made any treatment other than patching with asphalt 
impractical as long as the adjacent boulevard tree 
remains . 

A recent survey of the West End shows that sidewalk 
trips caused by tree roots have occurred at 7 5% to 
80% of the trees in the West End. 

In 197 approximately two hundred complaints were 
received by the Engineering Department relating to 
falls suffered as a result of uneven sidewalks caused 
by tree roots and sixteen of these complaints resulted 
in claims being made through the Law Department. The 
Law Department has denied liability on behalf of the 
City in every case. As in all cases of this type, it 
is the opinion of the Corporation Counsel that there 
is no liability upon the City for the injuries Mrs. 
Green has suffered, nor for the expenses to which Mrs. 
Richardson has been put on behalf of her mother." 

YOUR BOARD submits the foregoing report of the Corporation 
Counsel and the City Engineer for Council's information. 

(Copies of Mrs. Richardson's letters dated December 
1, 1970 and February 12, 1971 are circulated for the 
information of Council. ) 

DELEGATION REQUEST 
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FIRE AND TRAFFIC MATTERS 


INFORMATION 


1. Inspection Certificates on New 
and Used Cars. 


The Corporation Counsel reports as follows: 

"On October 20th, 1970, Council passed the following 
resolution: 

'RESOLVED THAT, effective July 1, 1971 
all motor vehicles (new and used) for sale by 
dealers in the City of Vancouver be required to 
display a valid Motor Vehicle Inspection Station 
sticker prior to being sold to a purchaser. ' 

Since that time I have considered the effect of the 'Motor 
Vehicle Safety Act' which is a Federal statute dealing with 
the manufacture and sale of new automobiles. The Regulations 
under this Act require all new automobiles that are sold in 
Canada to carry what is termed the 'National Safety Mark' which 
can only be affixed to an automobile if it complies with the 
provisions of the 'Motor Vehicle Safety Act'. 

Furthermore, the Provincial Government has Regulations under 
the 'Motor Vehicle Act' dealing with the inspection of new 
automobiles. Attached is a copy of a letter received from 
Mr. Ray Hadfield, the Superintendent of Motor Vehicles, ex- 
plaining the effect of these regulations. 

Under the existing Regulations under the 'Motor Vehicle Act' 
a motor vehicle may be driven on a highway within the Province 
without the normal inspection certificate where that motor 
vehicle displays a valid interim inspection certificate issued 
under Section 25.13 of the Regulations, or a vehicle displaying 
a dealer's demonstration number plate, a transporter number 
plate, a manufacturer's number plate, or a valid temporary 
operation permit. 

In my opinion, the question of the inspection of motor vehicles 
having been dealt with under the 'Motor Vehicle Act' and the 
Regulations thereto, the City has no power to legislate with 
respect to this matter. In any event, it appears that the 
mischief that the Council hoped to remedy has already been 
adequately dealt with by the Federal and Provincial Governments. 


Your Board submits the foregoing report of the Corporation Counsel 
for the INFORMATION of Council. 

2. Provincial Government Policy 
Traffic Offences 


The City Engineer reports as follows: 

"On October 20th, 1970, when considering a report of the Court 
Clerk, Provincial Court, Vancouver, on the results of the 
Provincial Government's policy regarding traffic offences. 
Council passed the following resolution: 
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Clause 2 continued 

'That a detailed report be submitted by the Board 
of Administration as to the improvements of traffic 
and safety on the streets as a result of the 
Provincial Government's policy.' 

Since the Police Department is responsible for the tabulation 
of traffic accident and enforcement statistics, this matter 
was referred to them for report. The attached tabulation 
prepared by the Police represents the accident and enforcement 
statistics for comparable time periods before and after the 
commencement of the new 'no-fine' system. 

In order to obtain a proper comparison, the following qualifi- 
cations are made: 

(a) The Traffic Violation Report (i.e. 'No Fines') system 
was instituted on April 1st, 1970; therefore the attached 
tabulation is confined to the nine-month period - 

April 1st to December 31st, 1970, and a similar period 
in 1969. 

(b) A change in Provincial Legislation on July 1st, 1970, 
increased the lower limit of reportable accidents from 
$100 to $200. In order to establish a comparable figure 
for both nine-month periods, April, May and June are 
based on $100 reportable accidents, and the balance are 
based on $200 reportable accidents. 

In summary, the tabulation shows that there is not a significant 
difference in the various categories of motor vehicle accidents, 
or in the total number of accidents, between the nine-month 
period prior to the institution of the Traffic Violation Report 
system and the nine-month period after. (The slight increase 
in all categories is well within the limits that could be 
attributed to normal traffic growth. ) 

During the period April 1st - December 31st, 1969, traffic fines 
grossed $1,202,721.43. During a similar period in 1970, 
traffic fines grossed $406,923.47, representing a 66^ decrease 
in revenue. 

However, in view of tlie short time that the Traffic Violation 
Report system has been in effect, it is my opinion that it is 
still too early to assess its effect on the improvement of 
traffic safety on the streets of the City." 

Your Board submits the matter to Council for INFORMATION. 
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FINANCE MATTERS 

RECOMMENDAT I ONS 


1. Temporary Position in the Business Office - 
Vancouver Public Library 

The Board of Administration has received the following 
report from the Director of the Vancouver Public Library and the 
Co-ordinator of Data Processing and Systems. 

"The Business Office of the Vancouver Public Library, which 
is responsible for the accounting and purchasing work in the 
Library, has a backlog of work which cannot be completed by 
the present staff. The backlog is caused by: 

(a) Additional audit requirements, 

(b) An increase of 25% in the number of part-time employees 
resulting in increased payroll calculations, 

(c) An increase in photocopier use resulting in an increased 
volume of coins to be counted and reported, 

(d) An increase in the number of branch libraries resulting 
in additional controls and accounting. 

In addition, there are three projects which are the respon- 
sibility of the Business Office, and which should be completed 
immediately. 

(i) Furniture and Equipment Control 

Tag and record existing equipment as required by the 
Internal Auditors and for insurance purposes, 
(ii) 1970 Record Filing 

Transfer accounting records, invoices and correspondence 
to storage to make room for 1971 files, 
(iii) Forms Control 

Reinstitue the forms control program which has lapsed 
due to staff change-over. 

The Systems Analyst (Library) has estimated that 1,036 hours 
of work will be required over the remainder of 1971 to eliminate 
the backlog and bring the Business Office to a current position. 
A temporary position should be established to solve this problem. 

The incumbent of this temporary position will be required to 
compile and file a variety of records. The Head of Personnel 
for the Library reports that the work is at the Library Clerk II 
level of complexity and responsibility and classification of 
such is recoiranended - 

The total cost of a temporary Library Clerk II for 1,036 hours 
is $3,100 including 8% fringe benefits. 

The Comptroller of Accounts advises that funds are available 
in the Contingency Reserve. 

We recommend that a temporary Library Clerk II position be 
established in the Business Office of the Vancouver Public 
Library and that $3,100 be provided from Contingency Reserve." 

Your Board RECOMMENDS that the recommendations of the 
Director of the Vancouver Public Library and the Co-ordinator of 
Data Processing and Systems be approved. 


73j. 

(FINANCE - 1) 


73^ 


Board of Administration, May 28, 1971 (Finance - 2) 

2. 68th Annual U.B.C.M. Convention 
Victoria, D. C. 

Advice has been received from the Union of British 
Columbia Municipalities that the 1971 Annual Convention will be 
held in Victoria, September 15th - 17th. All business sessions 
and banquets will be held in the Esquimalt Municipal Sports 
Centre. The registration of delegates and guests will take 
place in the lobby of the McPherson Playhouse. 

The City of Vancouver is entitled to 8 voting delegates 
plus Alderman Brooire and Alderman Phillips, who are Members of the 
Executive . 

All Resolutions for consideration by the Convention 
must be in the hands of the Executive Director no later than 
Friday, July 2, 1971. In this regard. Council is reminded 
that the matter of Resolutions is generally submitted to Council 
for consideration by the Standing Committee of Council on General 
Purposes . 

Council is also reminded of its policy whereby all 
Members of Council are permitted to attend this Convention, plus 
a member of the Board of Administration, with the Mayor appointing 
the voting delegates. 

Your Board submits the foregoing for the information of 
Council and 

RECOMMENDS (a) TliAT the City Clerk be directed to contact all 

senior officials and Members of Council for 
suggested Resolutions which will be submitted 
to the Standing Committee of Council on General 
Purposes for report with recommendations to 
Council ; 

(b) THAT the naming of voting delegates to the 
U.B.C.M. Convention be left to His Worship 
the Mayor . 


(Copies of the Official Notice of the 1971 U.B.C.M. Convention 
are circulated for the information of Council.) 


CONSIDERATIONS 


3 . Grey Cup Trust Fund 


A letter has been received from the Chairman of the 
1971 Grey Cup Festival Committee requesting that the balance 
of funds from previous Grey Cup festivities, which have been 
held in trust by the City, be turned over to this year's 
Committee. The funds total $2,388, not including interest. 

Your Board submits the foregoing request for the 
CONSIDERATION of Council. 


. continued/ 3 
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4. St-Jean-Vianney Landslide - 
Grant 


A letter has been received from the Executive Director of 
the C.F.M.M. inviting all municipalities to make a contribution to 
the Relief Foundation created by the Mayor of St-Jean-Vianney to 
help the victims of the landslide that killed 31 persons recently 
in this small Quebec municipality. 

The C.F.M.M. has also asked that Council encourage the 
citizens to donate to the St-Jean-Vianney Relief Foundation. 

Your Board submits the foregoing for the CONSIDERATION of 

Coioncil. 

5. The Western Canada School of Alcohol 

and Narcotic Education - Grant Request 

The Western Canada School of Alcohol and Narcotic Education, in 
a letter dated May 13, 1971, has advised that its session this year will 
be held at the Totem Park Convention Centre, University of British 
Columbia, August 15th to 21st. For some time, sessions were held at the 
University of Saskatchewan, where the custom was for the City of 
Saskatoon to take the students on a bus tour of the City. 

In 1965, the last time the School was here, the City sponsored 
a bus tour for the students, at a cost of $105. 

The School is again asking if the City will sponsor a similar 
tour at an approximate cost of $120. 

Your Board submits the foregoing request for the CONSIDERATION 
of Council. 


6 . Mimicipal Regional Data Processing Centre 

The Corporation of the District of Burnaby has invited the City of 
Vancouver and other member municipalities of the Greater Vancouver Regional 
Diijtrict to participate in an Intcr-Municipal Committee to examine and report 
upon the feasibility of establishing a regional data processing centre. The 
District of Burnaby has asked that each municipality appoint a Council 
member and a staff membter to the Committee. 

The Director of Finance has submitted the following report. 

"There are at present five member municipalities of the Greater 
Vancouver Regional District which have computer installations. It is 
probably possible to centralize these installations into one centre with 
one large computer and reduce the total computer hardware cost. The 
sTialler municipalities would at the same time have a larger computer 
available to thera, with its inherently more powerful problem solving 
capabilities. A third benefit, available mainly to the smaller munic- 
ipalities, would be the adoption of conunon systems and computer programs 
for applications such as assessment, tax billing, welfare, voter's list, 
and license. Such systems are expensive to develop with any degree of 
sophistication. 

Trie disadvantages of a regional centre are a loss of management 
control over a very important function, and a resulting loss of service 
because of the reduced accessabi llty to the computer and a lack of oonLrol 
over priority scheduling. 


. . f-on I'.inued/ -1 
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Clause 6 continued 


There are many points to consider and problems to be solved before 
such a regional computing centre could be established. It would be worth- 
while to exEunine the problem with the other municipalities to determine 
the feasibility of a regional centre. 

If Council wishes to participate in the Inter-Municipal Committee 
to review and report on the feasibility of a municipal data processing 
cintre then we recommend that the staff appointee be Mr. R, L. Hawkins, 
the Co-ordinator of Data Processing and Systems and that the Mayor appoint 
an Alderman to the Committee." 

Your Board submits the report of the Director of Finance for Council 
consideration. 


7. North West History Collection - 
Evaluation 


Under date of May 14, 1971, the Vancouver Public Library 
advised of the following motion which was passed at its meeting of 
April 21, 1971: 

"THAT City Council be requested to provide money for the 
evaluation of the North West History Collection in the 
Library. " 

The purpose of the evaluation as explained is to accurately 
know the value of the Collection both for inventory purposes and for 
realistic insurance coverage. 

The Library Board has suggested that R.D. Hilton Smith is 
the best qualified man in British Columbia to undertake the evaluation 
and therefore request Council to make available a sum not exceeding 
^2,000.00 for the above mentioned purpose. 

The Comptroller of Accounts advises that, if Council approves 
the undertaking of an evaluation survey, the required ^2,000.00 could 
be provided from the City's Contingency Reserve. However, the usual 
procedure when dealing with requests for minor sums relative to the 
total departmental budget, is to require the department to provide the 
necessary funds by a transfer of appropriation within its own budget. 

Your Board submits the foregoing for the CONSIDERATION of 

Council . 

(Copies of the letter dated May 14, 1971 and attachment 
from the Vancouver Public Library are circulated for 
the information of Council.) 


RECOMMENDATION 


8 . Sinking Fund Surplus and U.S. Exchange 

The Director of Finance reports as follows: 

"The City has long had a policy that U.S. exchange payable on intt-rost 
and principal of that portion of the City's df.bt payable in the U.S. should 
be provided for in some manner other than as a charge in the revenue budget 
each year. This resulted in the establishment of a Reserve Fund for U.S. 
Premium Liability. When the City sells debentures in the U.S. the exchange 


. continued/ 5 
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(Finance - 5) 


Clause 8 continued 


received is added to this Reserve and in turn when we pay interest on that 
debt and pay thp maturing debentures the exchange is charged to the Reserve. 
This procedure has had the beneficial effect of not requiring a U.S. axchange 
expense item in the revenue budget each year. 


In 1965 it was determined that, at the then existing exchange rates, 
and with the assumption that they would not significantly change for some 
time, the Reserve was not large enough to meet the full future requirements. 
Council therefore agreed to transfer any Sinking Fund surplus in excess of 
$600,000 per year to the U.S. Exchange Reserve up to and including the year 
1973. For 1970 this transfer amounted to some $725,000. The policy has also 
been to bring the first $600,000 into General Revenue each year. 

In light of the current U.S. exchange situation and the indications for 
the future, our estimate of a reasonable position to take regarding U.S. ex- 
change protection is that the projected exchange rate could be reduced from 
7%% to 5%. Determining the present value of future needs for exchange (at 
5% exchange rate) shows that the U.S. Exchange Reserve does not require any 
further transfers of sinking fund surplus. It must be remembered that the 
projection has to consider the full 20 year period during which we have maturing 
debt payable in the U.S. Future shifts in Canadian - U.S. dollar relation- 
ships might well require a further policy change. 

The effect on the General Revenue Budget for the years 1972, 1973 and 
1974 would be, if Council agrees, to increase the amount transferred from 
Sinking Fund surplus to General Account from $600,000 to approximately $1,300,00( 
This is of course a worthwhile assistance to the Revenue Budget. Further to 
the additional $700,000 per year for the revenue budget, the amount by which 
the proposed 5% provision exceeds the actual amount required in each year for 
U.S. exchange should also be transferred to the revenue budget of the following 
year. It will be recalled that $1,186,000 was taken into the 1971 revenue 
budget from the U.S. Exchange Reserve. This represented the fimount by which 
the provision for exchange at the previous level of 7%% exceeded the actual 
amount paid in 1970 and the estimated amount needed for 1971. 

Therefore, I would recommend that Council 

1) Rescind their resolution of Dec. 21, 1965 whereby sinking fund surplus in 
excess of $600,000 per year is transferred to the U.S. Premium Liability 
Reserve Fund for the years up to and including 1973. 

2) Approve the policy that the full sinking fund surplus of the prior year be 
transferred to General Revenue, commencing in 1972 with the 1971 sinking 
fund surplus. 

3) Approve the policy that the difference between actual exchange paid and 
what the exchange requirements were estimated to be at an exchange rate 
of 5%, for the previous year, be transferred to General Revenue fran the 
U.S. Premium Liability Reserve Fund." 

Your Board recommends that the above recommendations of the Director of Finance 


INFORMATION 


K Tender Awards: 

December 1970 to April 1971 

The Purchasing Agent reports as follows: 

"In accordance with Council policy, during the months of 
December 1970, January, February, March and April 1971, contracts 
for the following supplies were awarded by the Board of Administra- 
tion: 


be approved. 
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Clause 9 continued 


Passenger Cars 

Truck Washing Facilities 

Envelopes 

Repairing and Retreading Tires 
Coloured Rags 
Fork Lift Truck 
Pneumatic Tools. 

Copies of the details of these tender awards are circulated." 

Your Board submits the foregoing for the INFORMATION of 

!;;ouncil . 

CONSIDERATION 

10. Canadian Council of Christians 
and Jews - Entertainment 


The Canadian Council of Christians and Jews, by letter 
dated May 10, 1971, has advised that again this year students will 
be visiting Vancouver reciprocating an earlier visit by students 
from Vancouver to Quebec. This year, as a special British Columbia 
Centennial project, 375 students will participate. Of this number, 
about 200 are being selected by the various School Boards in the 
Lower Mainland. 

The organization is requesting financial assistance 
from other municipalities with respect to entertainment and are 
requesting the City of Vancouver for an unspecified grant for 
the 375 students towards a luncheon dance, tour, or a special 
hospitality evening to be held on July 7, 1971. 

It is noted that Council in 1969 approved an amount of 
$100 for this organization and the matter was left to the Enter- 
tainment and Civic Recognition Committee with power to act. In 
1970, when a request was received from the organization to host 
a Civic luncheon and visits to the Museum and Planetarium, Council 
arranged for complimentary tickets to visit these Civic facilities 
only. 

The organization wishes to appear as a delegation in 
support of its request. 

Your Board submits the foregoing for the CONSIDERATION 
of Council. 

(Copies of the organization's letter dated May 10, 1971, 
are circulated for information.) 


DELEGATION REQUEST - CANADIAN COUNCIL OF CHRISTIANS AND JEWS. 
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11. Centennial Celebrations - 
Auditorium Board 

The Director of Finance reports as follows: 

"This report is forwarded to City Council to obtain clari- 
fication as to the amount approved from Centennial Funds 
for entertainment in and around the Queen Elizabeth Theatre 
and Playhouse. 

When considering 1971 Revenue Budget matters, City Council, 
on April 20th, adopted the following recommendation of the 
Standing Committee on Finance dated April 8, 1971: 

'D. Recommended that 


(a) $1,000 be approved for Christmas Outdoor 
decorations on a non-recurring basis, 

(b) $2,450, from Centennial Funds appropriation, be 
approved for Plaza Entertainment and that, if 
any further funds are required, requests be 
referred to the Centennial Committee. ' 


Subsequently on the same date (April 20th) City Council dealt 
with an Auditorium Board request as follows: 

'0. Centennial Celebrations: 
Civic Theatres 


Alderman Sweeney, a member of the Centennial 
Committee, reported on a request from the Vancouver 
Civic Auditorium Board for an amount of $10,000 in 
connection with certain Centennial Celebrations in and 
around the Queen Elizabeth and Playhouse Theatres 
during this Centennial year. Alderman Sweeney 
recommended Council approve the proposed schedule of 
celebrations as outlined by the Vancouver Civic 
Auditorium Board and that an amount of $10,000 be 
appropriated for this purpose from the Centennial 
Celebrations fund. 

Moved by Aid. Sweeney, 

THAT this recommendation be approved and $10,000 
be appropriated accordingly. 


The Director of Finance requests Council clarification of the 
total amount approved from Centennial Funds for entertainment 
in and around the Queen Elizabeth Theatre and Playhouse, 
whether , 

(a) the $2,450 plus the $10,000 for a total of $12,450, or 

(b) a total sum of $10,000." 

Your Board submits the foregoing report of the 
Director of Finance to Council for CONSIDERATION. 


- Carried ' 
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12 . Playhouse Theatre Company - 
Capital Grant Request 

In a letter dated May 26, 1971, the Playhouse Theatre 
Company has written requesting a matching capital grant in the 
amount of $25,000 on a non-recurring basis, towards purchasing 
a building which will become the permanent home for all Playhouse 
activities, with the exception of the main stage productions, 
which it is hoped will continue to be presented in the Queen 
Elizabeth Playhouse. 

The organization, in its letter, gives the reasons why 
it feels it necessary to relocate in one building. 

It is stated that the B.C. Cultural Fund Advisory 
Committee has agreed to assist on a matching grant basis if tlie 
Company obtains $25,000 from the Federal Government and $25,000 
from the City of Vancouver. In submitting this request for the 
consideration of Council, your Board notes that earlier this 
year. Council approved an annual grant of $13,655 to cover Playhouse 
Theatre Company rental time. 

Your Board submits the foregoing for the CONSIDERATION 
of Council. 

(Copies of the Playhouse Theatre Company letter dated 
May 26, 1971, are circulated for information.) 

DELEGATION REQUEST - THE PLAYHOUSE THEATRE COMPANY 


m ADOPTION SEE PA6E(S) Jl^^j^fe ^ ^ 
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BOARD OF ADMINISTRATION 


PERSONNEL MATTERS 


SUPPLEMENTARY REPORT 


MAY 28, 1971 


RE COMMENDAT I ONS 

1. Auto Allowance - Safety Officer, 
Personnel Services Department. 

The Director of Finance reports as follows: 

"A resquest has been received for an auto allowance for 
Denis A. Wardell, Safety Officer, Personnel Services 
Department, who commences employment July 2, 1971. 

This employee will be required to visit employees at 
their place of work, hold meetings with staff on safety 
matters at the job location, and investigate accidents 
at the job site. 

It is recommended that an auto allowance on the monthly 
basis be authorized for the position of Safety Officer, 
Personnel Services Department, which will be occupied by 
Denis A. Wardell, effective July 2, 1971." 

Your Board RECOMMENDS that the above recommendation of 
the Director of Finance be adopted. 


ADOPTION SEEfACECS).. 
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BOARD OF ADMINISTRATION 

PROPERTY MATTERS 
MAY 28. 1 971 


RECOMMENDATIONS 

1 . Demolition of 371 East 6th Avenue 

The Supervisor of Property & Insurance reports as follows: 

"Lot C, Block 27, D.L. 200 A, Zoned - RM-3 was an advance 
purchase for Urban Renewal Scheme III, which has since been 
abandoned. The one storey frame commercial type building 
was used for automotive repairs. The building is vacant 
and was held for a possible enquiry office in the Mount 
Pleasant area. It is not required for this purpose now and 
the building is non-conforming and in poor condition, which 
is partly due to vandalism. 

It is, therefore, recommended that the Supervisor of Property 
and Insurance be authorized to have the building demolished 
and the site levelled." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of 
Property and Insurance be adopted. 

2. Request from Playhouse Theatre Company 
Re: City-owned Lot 7, Block 56, D.L. 5^1 
Known as 732 Homer Street 

The City Solicitor and the Supervisor of Property & Insurance 
report as follows: 

"The City purchased the subject property in the Spring of 
1965 as part of the then proposed Coliseum-Convention Centre 
site. Effective August 1, 1965, the building was rented to 
the Playhouse Theatre Company on a month-to-month basis. 
It is situated in the block on which the Federal Government 
proposes to construct a high-rise office building. 

In December 1970, the Crown expropriated privately-owned lands 
in Block 56 and commenced their negotiations with the City 
for the acquisition of City-owned properties within the Block. 

The Playhouse Theatre Company, in a letter dated April 29, 

1 971 , request compensation from the City in the amount of 

$11,655.00 for tenants improvements, moving costs, etc., 

due to the fact that they will be required to give up 

possession of the building due to Federal Government requirements. 

Negotiations are ixader way between the City and the Crown to 
arrive at a mutually acceptable settlement for the City lands 
within this Block and the Crown has agreed that in our dealings, 
compensation would be payable in accordance with the Expropriation 
Act. In this regard, Mr. D. H. MacLeod, Negotiator for the Crown, 
advises that he has already received a claim from the Playhouse 
Theatre Company with respect to 732 Homer Street and is endeavour- 
ing to negotiate a settlement. The City Solicitor advises that 
the lack of formal expropriation notice is only a technicality 
and that the Crown will pay compensation as if the lands have 
been expropriated. 

It is therefore RECOMMENDED that the Playhouse Theatre Company 
be advised that their proper course is to deal with this matter 
by submitting their claim for compensation direct to the Crown. 
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Clause 2 Cont'd. 


Your Board 

RECOMMENDS the foregoing recoinmendation of the City Solicitor 
and the Supervisor of Property and Insurance be adopted. 

DELEGATION REQUEST RECEIVED PROM THE PLAYHOUSE 
THEATRE COMPANY 

INFORMATION 


3 . Demolitions 


The Supervisor of Property and Insuraince reports as follows » 

"I have received and opened quotations from various contre-ctors 
demolition of the structures listed below and have awarded the 
contracts to the low bidders as noted » 

Successful City to 
Project Bidder Pay 


Property 

920 E.Cordova St. 
6/62/181 

800 Main St. 6 208 - 
210 Union Street 
Lots 1 & 2, Block 21 
D.L. 196 

1S64 IVest 3rd Ave. 
Lot 8, Blk 237, 
D.L. 526 

914 E. Hastings St. 
Lot 3, Blk 65, d/l 
181 

230-232 Wain St. 
Lot 7, Blk. 5,- 
D.L. 196 

250 & 250A Pov/cll St. 
Lot 23, Blk. 5, 
D. L. 196 

3425 McGill St. 
Lots 13 & 14, Hlk. L, 
X.U.S.L. & Removal 
of Various Founda- 
tions from Lots 2 & 3, 
Blk. J, Lots 4 i 5, 
Blk. L, Lot 1, Blk. H. 
Lot 520, T.H.S.L. 

228 Main St. 
Lot 6, Block 5, 
D.L. 196 

Blk. A, Sec. 46, S.v;. 
k, T.IJ.S.L. - 4080 
Nanairtio Street 
Associated Foundry 
Ltd. 


Redevelopment 
Project II 

Georgia Viaduct 
Replacement 


Advance Purchases 
Demo. authorized 
r/C July 7/70 

Redevelopment 
Project I 
Area A.l 

Provincial Courts 
(Vaoicouver) Complex 


Provincial Courts 
(Vancouver) Complex 


Urban Renewail 
Project # 6 


John Cayer 


Johnston & 
McKinnon 
Demolitions 
Ltd. 

R. Short reed 


George Muys 


J. Olar 


Riley Jones 


Litchfield 
Bulldozing 
Ltd. 


744. GO 


11,000.00 


645. OO 


1,575.00 


2,000.00 


690. OO 


2,500.00 


ProvinciaJ. Courts 
(Vancouver) Complex 


Replotting 

Special Blue Report 

R/C Apr. 5/71 


John Cayer 


Johnston 

TermineLLs 

Ltd. 


22,235.00 


for 

Code No. 
5847/52 

0172/1120 

531/1231 
5805/39 
442/1209 
442/1209 
5886/673 


1,395.00 442/1209 


Contingency 
Reserve 


The above contracts have been confirmed by the Board of Administration 
and are rep)orted to Council for information." 


Your Board submits the matter to Council for Information. 
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RECOMMENDA T I ONS 


i|. Acquisition for Replotting - S.E. Sector 
3636 East 55th Avenue 

The Supervisor of Property and Insurance reports as follows: 

"Lot 23, Blks. 1 to 3, D.L. mh 33S, 3(^36 East 55th Avenue, 
is required for replotting purposes in connection with the 
expanded program of redevelopment in the S.E. Sector 
authorized by City Council on June 21, I968. 

These premises comprise a one-storey full basement frame dwelling 
with a main floor area of 1,275 sq. ft. erected in 1951 on a lot 
110' X 182', zoned RS-1. The dwelling contains 5 rooms, 5 plumbing 
fixtures, has a patent shingle roof, stucco and wood siding exterior, 
a concrete foundation and is heated by an automatic oil-fired 
furnace. Part of the basement is used as a drive-in garage. The 
dwelling, which is occupied by the owner, is in need of decorating 
and some finishing of the bedroom floors. However, it is structurally 
sound and may be suitable for sale for removal when vacant. 

Negotiations with the representative acting for the owner confiimi 
that he is prepared to sell for the sum of $45,000.00, as of May 31, 
1971, subject to the ovmer retaining rent-free possession to November 
30, 1971. As part of this transaction, the owner is to rent the 
dwelling at $100. OO per month, commencing December 1, 1971, until 
such time as the City requires the land. It is noted that the above 
price is considered to be fair and equitable. 


74^ 


RECOMMENDED that the Supervisor of Property and Insurance be 
authorized to acquire the above property for the sum of $45,000.00 
on tlie foregoing basis chargeable to Code #4906/266 - Property 
Purchases for Resale Account." 

^ikr Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
aincl Insurance be adopted. 


5. Acquisition for Replotting - S.E. Sector 
36ij-2 East 55th Avenue 

The Supervisor of Property and Insurance reports as follows: 

"W5g & Eh of Lot 21+, Blocks 1 to 3, D.L. NEh 33S , 36i|2 East 
55th Avenue is required for replotting purposes in connection 
with the expanded program of redevelopment in the S.E. Sector 
authorized by City Council on June 21, 1968. 

Xjese premises comprise a one-storey full basement frame dwelling 
■With a main floor area of 1,040 sq. ft. erected in 1954 on a lot 
5)« X 182', plus an additional lot 55" x 182', both zoned RS-1. 
Tie dwelling contains 5 rooms and 5 plumbing fixtures, has a 
p itent shingle roof, stucco and wood siding exterior, a concrete 
foundation and is heated by an automatic oil-fired furnace. Part 
of the basement is used as a drive-in garage. This dwelling is in 
good condition and may be suitable for sale for removal when vacant. 

N(>gotiations with the representative acting for the owner confirm 
tliat he is prepared to sell for the sum of $45,000.00 as of May 
3.., 1971 ,■ subject to the owner retaining rent-free possession to 
November 30, 1971. As part of this transaction, the owner is to 
ri>nt the dwelling at $100.00 per mo,, commencing December 1, 1971, 
u;itil such time as the City requires the l^xnd. It is noted that 
the above price is considered to be fair and equitable. 

Gont 'd. . . . 
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RECOMMENDED that the Supervisor of Property & Insurance be authorized 
to acquire the above property for the sum of $45,000.00 on the fore- 
going basis, chargeable to Code #4906/265 - Property Purchases for 
Resale Account." 

Ydur Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
axd Insurance be adopted. 


Board of Administration, May 28, 1971 (PROPERTIES - i| ) 

Clause S Cont'd. 


6. Sales: Residential 
Ghamplain Heights 

RECOMMENDED that the following offer to purchase received by 
the Supervisor of Property and Insurance be approved under the terms 
and conditions set down by City Council, being in this case the 
highest offer. 


re: Lots 9 & 10, B.L. 33l|, Group 1, N.V/.D. 
Plan No. 13993, Situated South of ^Itth 
Ave. & V/est of Doman St. (Sites 7 & 8, 
Champlain Heights.) Zoning CD-lj Garden 
Apartment and Tovm House. 


T)awr;on 

Devolopments 
Limited 


Lots Approximate Size 

9 & 10 2.1|71 acres 


Sales Price 


$162,000.00 


Terms 

City 
Terms 


Conditions : 

(1) The date of sale to be 90 days from the date that City Council 
approves the sale or the date of the issuance of the development 
permit, whichever is the sooner. 

(2) The purchaser will grant to the City of Vancouver an option to 
repurchase the land at the sale price, which option will be 
exercised if development is not started within 18 months. 

(3) Prospective purchasers are reouired to first satisfy themselves 
respecting the stability of the soil. 

(U) A 10' easement is required over the South boundary of Lot 10, 
U.L. 33U, Group 1, N.V/.D. and over the Mortherly 

boundary of Lot 9, D.L. ^3U, Group 1, N.V:.D. 

The purchaser is required to enter into the necessary easement 
agreement. 


Gont 'd. 
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(PROPERTIES - 5) 


RECOMMENDED that the following applications to purchase 
received by the Supervisor of Property & Insurance be approved under 
the terms and conditions set down by City Council. These lots are 
marketed on the basis of fixed price in accordance with Council's 
Instructions regarding the sale of single family residential lots 
in Champ lain Heights. 


re: 


Lots 83 & 8ii, D.L. 339, Plan 136^9 

S/S $3rd Avenue betn. Tyne & Todericlc Sts. 


Name 

Henry 
Harder 


Henry 
Harder 


Lot 
83 


Approx. Size Sales Price Terms 


Conditions 


50 X 118.85' 
m 111.02 


55 X 111.02 ' 
70 116* 


>1m,500.00 


$ili,5oo.oo 


City 
Terms 
@ 9% 


City 
Terms 
@ 9% 


re ; 


Lots 7, 8 & 19, D.L. 339, Plan I3659 
S/S ii9th Avenue East of Tyne Street. 


Krause 
Bros . 
Constr. 

Limited 


1)2. S X 120' 


$12,500.00 


City 
Tortus 

•-3 


Krause 
Bro?. 
Constr. 
Limited 


li2.5' X 120 

3^ 


$12,500.00 


City 
Terms 


Frank 
Durante 


19 


_h3_.5' X 120 
39. 9^ 


$12,700.00 


City 
Terms 
9% 


1. Bulkhead agreement 1' 
above lane. 

2. Public Utility Ease- 
ment along the easterly 
boundary ?.s shoxm on 
Snp;ineering Dept. Plan 
No. LF 5359. 


1. Bulkhead agreement ]' 
above lan-^. 

2. Public Utility "nse- 
ment along the v:csterjy 
boundary as shcvm on 
Engineering Deot. Plan 
llo. LF 5360. 


Bulkhead agreement 1' 
above lane. 


7 • Sales; Commercial 

RECOMMENDED that the following sale by tender received by the 
Supervisor of Property and Insurance be approved under the terms 
and conditions set down by City Council, being in this case the 
highest offer received. 

re: Lot 2, Block I70, D.L. 26UA 

Plan liiOl? Situated S/lV Corner 
13th Ave. & Commercial Drive - 
Zoning: C — 2, Coromercial 


Name 

Beedie 

Constr. 

Ltd. 


Lot Approx. Size Sales Price Terms 

2 101' X 122' $55, OUO. 00 City 

Terms 
9% 


Conditions 

Subject to a 
, bulkhead 
agreement. 


fO? iOOPTION SEE PA6E($ 
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STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


MAY 13, 1971 


A meeting of the Standing Committee of Council on Planning and 
Development was held in the #1 Committee Room on Thursday, May 13, 
1971, at approximately 2:30 p.m. The following members were present 

PRESENT : Alderman H. Bird, Chairman 
His Worship the Mayor 

Aldermen Adams, Broome, Linnell, Phillips, 
Rankin, Sweeney and Wilson 

ABSENT: Alderman Calder 

Alderman Hardwick 

CLERK: M. James 


PART I 

The following recommendations of the Committee are submitted to 
Council for consideration: 

RECOMMENDATIONS 

1. Gas town/china town 

Goals and Objectives 

At the previous meeting of the Committee the Director of Planning 
and Civic Development by way of a report reference advised the 
Committee of studies and reports in progress, and also advised 
that these reports would be submitted to the Committee from time 
to time. At this meeting of the Committee a report "Gastown/ 
Chinatown Goals and Objectives" of the Board of Administration 
dated May 7, 1971, was submitted to the Committee. 

The Committee discussed the report and the information given at 
the last meeting and 

RECOMMENDS that the goals and objectives contained in the Board 
of Administration report dated May 7, 1971, re Gas town/Chinatown 
be approved in principle as a basis for further studies, and 

FURTHER RECOMMENDS that the Director of Planning and Civic 
Development be instructed not to employ an economic consultant 
for the Gastown studies. 
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MAY 13, 1971 


PART II 

The following action of the Committee is submitted to Council 
for information. 

INFORMATION 

2. Britannia Community Services Centre 

Previously arrangements had been made for City Council to meet 
with the Honourable Minister of Municipal Affairs, re the urban 
renewal aspects of the Britannia Community Services Centre 
project. The Honourable Dan Campbell, Minister of Municipal 
Affairs, was present at this meeting of the Committee. 

The Chairman introduced the Minister to the meeting and requested 
the Minister's comment on the topic of urban renewal funding assis- 
tance for the development of the Britannia Community Services 
complex. The Minister noted the information submitted in response 
to his request of March 22 re the rehousing and relocation of 
persons displaced by this project, and the Supervisor of Property 
and Insurance reported orally on the matter. It was noted that 
in the period surveyed there were 103 units of available housing 
in the area of the Community Services Centre. 

The Minister reviewed the history of urban renewal partnerships 
and activities and referred to the $3^5 million which had been 
allotted after the lifting of the urban renewal "freeze" to 
British Columbia, and the problems that the allocation of such 
funds presented to the Provincial Government. The Minister 
noted the differing approach which was being taken by the Federal 
Government in the matter of urban renewal, and made reference to 
the Strathcona Rehabilitation project which had been granted 
$2^2 million of the $3^5 million allocated to B.C. The Minister 
spoke to the Committee of other projects in the Province and 
referred to the New Westminster project, now withdrawn, and the 
project being developed in the City of Victoria. 

The Minister noted the present status of the planning for the 
Britannia Community Services Centre and that the funds, $1 million, 
requested from the Federal Government by the City appeared to be, 
at the moment, greater than the immediate and foreseeable need. 
The Minister noted that the final project planning for Britannia 
had not been completed, but agreed with the development of the 
first stage and advised the Committee that he was prepared to 
recommend to the Federal Government the allocation of the 
remaining uncommitted $1 million of Federal urban renewal funds 
in the following manner :- 

$500,000 to the project presently being planned in Victoria; 
$500,000 for the Britannia Community Services Centre Stage I. 

The Minister noted that this $500,000 would be increased by the 
$250,000 contribution of the Provincial Government, and the 
$250,000 contribution from the City of Vancouver. The Minister 
suggested this would be reasonable funding for the requirements 
of Stage I. 
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Clause 2 Continued 

The Minister also noted that the $215 million which had been 
allocated to the Strathcona Rehabilitation Project was not a 
firm figure as this was a "pilot project" and exact costs were 
difficult to determine. The Minister suggested that he had 
been advised by the Honourable Robert Andras that the Federal 
Government would offer no objection to transfer of funds from 
project to project, particularly the Strathcona Project because 
of its indeterminate cost. 

Trustee Scott of the Board of School Trustees District Number 39 
(Vancouver) , Commissioner Helen Boyce of the Board of Parks and 
Public Recreation, and Mr. Enzo Guerriero of ATTAC (the organiza 
tion directly involved with the residents of the area) spoke to 
the meeting in support of the development of the Britannia com- 
munity Services complex. 

The Minister stressed the need for proceeding with acquisitions 
and the development of a timetable for the overall project. 

The Chairman submitted as a formal request a letter from His 
Worship the Mayor dated May 11, 1971, and other materials 
prepared to support the City's request. 


The meeting then adjourned. 


* * * 


FOR ADOPTION SEE PAGE{S). 
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SPECIAL COUNCIL MEETING 

A Special Meeting of the Council of the City of^ Vancouver 
was held on Friday, June 4, 1971, in the Council Chamber, at 
approximately 9:30 A.M. 

PRESENT : His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 
Hardwick, Phillips, Rankin, 
Sweeney and Wilson 

ABSENT: Alderman Linnell (Leave of Absence due to 

Illness) 

CLERK TO THE COUNCIL : D. H. Little 

PRAYER The proceedings in the Council Chamber were opened 
with prayer. 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Bird, 
SECONDED by Aid. Sweeney, 

THAT this Council resolve itself into Committee of the Whole, 
His Worship the Mayor in the Chair. 

- CARRIED 

BUSINESS 

Four Seasons Hotel Development 

Pursuant to Council's instructions on May 11, 1971, the Board 
of Administration submitted the following report under date of 
June 3, 1971, in regard to submission of proposed Question to the 
ratepayers on the Four Seasons Hotel development matter: 

"The Corporation Counsel reports as follows: 

"On the 11th day of May, 1971, Council passed the following 
resolution: 

'THAT the Board of Administration report to Council 
at the earliest possible date the amounts, to include 
acquisition and development costs, which should be 
included in the plebiscite to be put to the owner- 
electors in respect of the Four Seasons Hotels Limited 
matter; the Board to have authority to employ an inde- 
pendent valuator as considered advisable.* 

Since that date a valuation has been obtained from 
Cunningham & Hivard Appraisals Ltd., a firm of professional 
appraisers, as to the value of the various interests in 
the property. I have also been in communication with 
the Chairman of the Park Board and have been advised by 
letter dated May 20th, 1971, that if the property were^ 
acquired for park purposes the cost of development would 
be approximately one million dollars. < 

The I'rof essionnl Appraisers have submitted a report to 
I-lr. Aitken, tho Supervisor of Froporty & Insurance, settin.; 
the 'market value* of the fee simple intei-ests in the 
property at $7,330,000.00. The last paragraph of their 
report is as follows: 

♦It is considered that the value, as computed, and 
as divided, should represent compensation for the 
respective interests. Thei'e is no reason to assume 
a "value to the oivner" to either the National Harbour. 
Board or to Harbour Park. However, there may be com- 
pensable items applicable to Four Seasons interests 
that could be added. Those items would consist of 
recent planning, engineerini; , travelling expenses, 
etc., associated with their endeavours during the 
past several months. No attempt has been made to 

measure these items of compensation.* ... 

^ cont'd. 
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Since the Four Seasons Hotels Limited is entitled to 
receive the value to the owner, an amount would have 
to be included to cover architectural and engineering 
fees, financing fees, travelling expenses, executive 
time, and other similar costs. It is not possible to 
obtain this figure so that an arbitrary figure will 
have to be determined. The amount determined should 
be sufficient to cover every possible claim that could 
be validly advanced. I have suggested the figure of 
$670,000.00 for the consideration of Council. 

Attached hereto is the legal form in which the plebis- 
cite should be submitted to the ratepayers, together 
with a copy of the letter from the Park Board. A copy 
of the Appraisal Report is on file with the City Clerk." 


YOUR BOARD submits the foregoing report of the Corporation 
Counsel for the consideration of Council." 

Communications were noted as follows: 

(a) Letter dated May 20, 1971, from the Board of Parks and 
Public Recreation, advising that $1 million would be a 
reasonable amount to be considered for initial acceptable 
park development of the two waterfront blocks. 

(b) Letter from the West Point Grey Liberal Association 
containing a resolution requesting full details be included 
in publicity on this money Question in order that electors 
will be fully informed of all of the circumstances. 

(c) Wire from the Vancouver and District Labour Council expressing 
concern and concluding with the request that the proposed 
Question on the issue be cancelled until Courts have made 

a decision on the whole matter. 

MOVED by Aid. Adams, 

THAT these communications be received. 

- CARRIED 


Page 2 of the appraisal report referring to valuation, 
was read. 

MOVED by Aid. Adams, 

THAT the wording on the Question to be put to the ratepayers 
and contained in draft ballot attached to the Board of Adminis- 
tration report of June 3, 1971, which includes a total figure of 
$9 million, be approved for submission to the ratepayers on 
June 23, 1971. 

(carried) ♦ 

(During consideration of this motion. Alderman Phillips 
left the meeting to attend to other business to which he 
had been committed earlier) 

MOVED by Aid. Rankin, 

THAT this whole matter be deferred for further consideration 
at the regular Council meeting on June 8, 1971, and placed first 
on that Council meeting agenda, with copies of the appraisal report 
being furnished to members of the Council in the meantime. 

- LOST 

(Alderman Calder is recorded as voting for this 
motion) 
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The motion of Alderman Adams was put, A recorded vote was 
requested and therefore, the result is as follows: 

FOR THE MOTION AGAINST THE MOTION 

His Worship the Mayor Alderman Calder 

Alderman Bird Alderman Hardwick 

Alderman Wilson Alderman Rankin 

Alderman Sweeney 
Alderman Broome 
Alderman Adams 

The motion was declared, - CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid, Adams, 

THAT the Committee of the Whole rise and report, 

- CARRIED 


MOVED by Aid, Adams, 
SECONDED by Aid. Broome, 

THAT the report of the Committee of the Whole be adopted, 

- CARRIED 


At this point Alderman Rankin and Alderman Hardwick submitted the 
following as a Notice of Motion: 

MOVED by Aid, Rankin, 
SECONDED by Aid, Hardwick, 

THAT WHEREAS Council has set a plebiscite on the Four Seasons 
development for June 23, 1971; 

AND WHEREAS a Court action has been commenced as to the 
legality of certain by-laws of the City of Vancouver concerning 
the said Four Seasons development; 

AND WHEREAS it is likely that a combined request by Corporation 
Counsel of the City of Vancouver and George Murray, Esq, Q,C, 
Counsel for the plaintiff to His Lordship the Chief Justice for 
an early trial date in September of this year would be acceded to; 

THEREFORE BE IT RESOLVED THAT the said plebiscite be deferred 
until the action has been heard in the Supreme Court of British 
Columbia, ^ 

(see page 4) 

On the question of whether or not it was in order as a Notice 
of Motion, the Clerk advised the Notice would be in order if 
accepted by the Chair, 

His Worship advised he would accept the submission as a 
Motion , 

The Council was advised by the Clerk that before dealing 
with this motion it would be necessary to rescind the previous 
action of Council dated April 27, 1971, instructing the Four 
Seasons matter be put to the owner-electors as a Question at the 
earliest time and His Worship the Mayor ruled accordingly. 


Alderman Rankin challenged the ruling of the Chair, 
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Four Seasons Hotel Development (cont'd ) 

The following question therefore was put to the Council: 

'Shall the Chair be sustained?' 

On vote, the Chair was sustained. 

♦* The motion of Alderman Rankin and Alderman Hardwick 
therefore was ruled out of order. 

(It was agreed that copies of the appraisal report 
would be furnished to members of Council forthwith) 


The Special Council meeting adjourned at approximately 
10:20 A.M. 

**** 


The foregoing are Minutes of a Special Council meeting dated 
June 4, 1971, adopted on June 8, 1971. 
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CITY OF VANCOUVER 

REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, June 8, 1971, in the Council Chamber, at 
approximately 9:30 A.M. 

PRESENT : His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 
Hardwick, Phillips, Rankin, 
Sweeney and Wilson. 

ABSENT: Alderman Linnell (Leave of Absence on 

account of illness) 

CLERK TO THE COUNCIL : R. Thompson 

PRAYER The proceedings in the Council Chamber were opened 
with prayer. 

ACKNOWLEDGMENT There were present in the Council Chamber 

students from Vancouver City College under 
the direction of Mrs. Whittle. 


'IN CAMERA' MEETINGS 

The Council agreed to an 'In Camera' session later this 

day. 

ADOPTION OF MINUTES 

MOVED by Aid. Phillips, 
SECONDED by Aid. Sweeney, 

THAT the Minutes of the Regular Council meeting dated June 1 , 
1971, be adopted except the 'In Camera' portion, which be deferred 
for consideration at the 'In Camera' session later this day. 

- CARRIED 

MOVED by Aid. Bird, 
SECONDED by Aid. Broome, 

THAT the Minutes of the Special Council meeting dated June 4, 
1971 , be adopted . 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Broome, 
SECONDED by Aid. Adams, 

THAT this Council resolve itself into Committee of the Whole, 
His Worship the Mayor in the Chair. 

- CARRIED 

REPORT REFERENCE AND UNFINISHED BUSINESS 

1. Speed Limit: Marine Drive from 
Oak Street to Boundary Road 

On May 11, 1971, Alderman Phillips and Alderman Broome 
submitted a motion regarding the speed limit on a portion of 
Marine Drive which motion, changed by the agreement of Council 
this day, was further considered as follows: 

MOVED by Aid. Phillips, 

THAT the speed limit on Marine Drive from Oak Street to 
Kerr Street be 35 M.P.H. as part of a perimeter road system in 
the City. 

- LOST 

cent 'd 
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REPORT REFERENCE AND UNFINISHED BUSINESS (cont'd ) 

Speed Limit: Marine Drive (cont'd) 

A 'Report Reference' was given by the Assistant City Engineer, 
Traffic and Transportation and the Superintendent of Traffic. 

After due consideration the motion of Alderman Phillips was 
put and lost. 

(Alderman Broome is recorded as in 
favour of the motion) 

REPORT REFERENCE AND BOARD OF ADMINISTRATION REPORTS 

Works and Utility Matters 

Georgia Viaduct Replacement : 
Site and Landscape Development 
(Clause 4) 

The Council considered Clause 4 of the Board of Administration 
report (Works and Utility Matters), dated June 4, 1971, dealing 
with site and landscape development in respect of the Georgia 
Viaduct replacement. In this regard the Projects Engineer gave 
a report explanation to the Council. 

MOVED by Aid. Bird, 

THAT the recommendations of the City Engineer, as contained 
in this clause, be approved to reflect Council's acceptance of 
alternative (b) set out in the City Engineer's report: 

FURTHER THAT a copy of this information be furnished to the 
Strathcona Property Owners and Tenants Association. 

- CARRIED 

UNFINISHED BUSINESS (cont'd ) 

2. Single Transients: ) 
Revised Program ) 

) 

Use of Schools ) 

MOVED by Aid. Hard wick, 

THAT consideration of the Revised Program re Single Transients 
before Council on May 11, 1971, and the Board of Administration 
report dated June 4, 1971 in respect of use of schools, be deferred 
for Council's consideration later this day at which time the 
Director of Welfare Services will be present. (see page 10) 

- CARRIED 

3. Grant Request: 

St- Jean-Vianney Landslide 

A letter was received from the Executive Director of the 
Canadian Federation of Mayors and Municipalities inviting munici- 
palities to make a contribution to the Relief Foundation created 
by the Mayor of St- Jean-Vianney to assist the victims of the 
landslide which occurred recently in this Quebec municipality, 
and that citizens be encouraged to donate to the Relief 
Foundation . 

After due consideration it was agreed that His Worship the 
Mayor would take appropriate action to encourage citizen 
participation . 
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UNFINISHED BUSINESS (cont'd ) 

4, Grant Request: Western Canada School 
of Alcohol and Narcotic Education 

A request was received from the Western Canada School of 
Alcohol and Narcotic Education that the City sponsor a bus tour 
for the students attending sessions at the University of British 
Columbia August 15 to 21, 1971, 

After due consideration the Council did not take action to 
approve the request, 

DELEGATION MATTERS 

It was agreed to defer consideration of the following 
matters pending the hearing of delegations later this day: 

(a) Grant Request: Canadian Council of Christians 
and Jews - Entertainment 

(b) Underground Wiring for New Subdivisions (Anglican Church) 

(c) Capital Grant Request: Playhouse Theatre Company 

(d) Request from Playhouse Theatre Company re 
City-owned Lot: 732 Homer Street 


COMMUNICATIONS OR PETITIONS 

1, Proclamation: Pioneer and 
Elderly Citizens' Week 

A communication was received from the Honourable Isabel P, 
Dawson, Minister Without Portfolio, announcing proclamation of 
the week of June 6th to 12th as Pioneer and Elderly Citizens' 
Week and requesting support of this proclamation. 

MOVED by Aid, Adams, 

THAT this communication be left in the hands of His Worship 
the Mayor to take appropriate action, 

- CARRIED 

2 , Grants: Centennial Celebrations 

His Worship the Mayor, on behalf of the Centennial Committee, 
submitted the following communication dated June 4, 1971: 

"The following requests for grants have been reviewed 
by your Centennial Contmittee and it is recommended that they 
be approved out of the allotted Centennial funds as approved 
by Council on March 16th: 

Old Age Pensioners' Centennial 
Picnic - to provide a shuttle bus, 

mobile kitchen and refreshments $ 250. 

"The Day We Joined" - 
B.C.'s Birthday Party 

Empire Stadium - July 20th 10,000. 

Military Txittoo 
"Ceremony of the Flags" 
Brockton Point - July 21st 
Use of Brockton Oval - ^ 

Refreshments for troops at Discovery 

cont 'd . . . . 


300. 
200. 
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COMMUNICATIONS OR PETITIONS (cont'd) 
Grants: Centennial Celebrations (cont'd) 

Association of Canadians of Russian Descent 
Centennial Program, Q.E.T. - July 25 250. 

H.M.C.S. Discovery 
Entertainment of naval vessels 

visiting during Centennial 4,050. 
Hastings Community Assn. 

Centennial Gala Day 100. 
Rev. Bruce Wood, 

Ruth Morton Memorial Baptist Church - 
"100 Years of Progress" 

Kitsilano Show Boat - June 26 up to 500. 

(C.B.C. will film) 

The Boy Scouts have offered to deliver the Pioneer 
Medallions. There are over 1,400 of these and registered mail 
would cost the City approximately $1,400. It is therefore 
recommended that a grant of $1,000. be given to Scout House 
\or their Centennial participation." 

MOVED by Aid. Adams. 

THAT the grants proposed in the foregoing communication from 
His Worship the Mayor be approved. 

- CARRIED BY THE 
REQUIRED MAJORITY 

3. Delegation Request: Use of 
MacKenzie School as Hostel 

A communication was received from Mr. Angus L. Hay and 
Mrs. A. Torosoff, on behalf of petitioners, referring to the 
possible use of MacKenzie School at 39th Avenue and Windsor Street 
as a hostel for travelling youth. Objection is expressed, and 
permission to appear before the Council is requested if the 
Council deals with this matter. 

MOVED by Aid. Hard wick, 

THAT this letter be deferred for consideration later this 
day and in the meantime details be obtained of the schools pro- 
posed to be used for this purpose and the location of these 
schools. 

- CARRIED 

4. Appointment of Deputy Mayor 
and Acting Mayor 


His Worship the Mayor recommended Alderman Adams be appointed 
Deputy Mayor for the quarter commencing July 1, 1971; further 
that, since the Mayor and Deputy Mayor will be out of the City 
next week attending the Canadian Federation of Mayors and Munici- 
palities conference at Saskatoon, Alderman Adams be appointed 
Acting Mayor lor that period. 

MOVED by Aid. Bird, 

THAT the foregoing recommendations of His Worship the Mayor 
be approved. 



- CARRIED 
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At this point the Council observed a short recess followed 
by an 'In Camera' meeting. 


The Council (in Committee) reconvened at approximately 
11:45 A.M. in the Council Chamber. 

BOARD OF ADMINISTRATION AND OTHER REPORTS 

A . General Report, June 4, 1971 

Works and Utility Matters 

Local Improvements: Pavements and Curbs ) 
Initiative Principle (Clause 5) ) 


Local Improvements: Street Lighting on 
the Initiative Principle (Clause 7) 


MOVED by Aid. Broome, 

THAT Clauses 5 and 7 of the report of the Board of Adminis- 
tration (Works and Utility matters), dated June 4, 1971, be 
adopted . 

- CARRIED BY THE 
REQUIRED MAJORITY 

Balance of Works and Utility Matters 

MOVED by Aid. Broome, 

THAT Clauses 1, 2, 3 and 6 of the report of the Board of 
Administration (Works and Utility matters), dated June 4, 1971, 
be adopted. 

- CARRIED 

(Clause 4 of the report was dealt with earlier in 
the proceedings as shown on page 2) 

Harbours and Parks Matters 

Petition for Play Area: 

33rd Avenue near Prince Edward Street 

The Board of Administration submitted a report of the 
Director of Planning and Civic Development with respect to a 
communication from Mrs. Agnes Knoll request ing B . C . Hydro 
property near 33rd Avenue and Prince Edward Street, 
occupied by the Bodwell Substation, be levelled and drained 
in order that the site may be used as a play area. A petition 
was attached in support of the request. 

MOVED by Aid. Broome, 

THAT the B.C. Hydro and Power Authority be requested to 
improve this site by grading, levelling and seeding. 

- CARRIED 

Building and Planning Matters 

Britannia: Ad Hoc Sub-Committee (Clause 1 ) 

The Board of Administration submitted a report from the 
Director of Planning and Civic Development resptacting a resolution 
of the Joint School Board/Park Board Committee that these two 
Boards jointly approach the City recommending the appointment of 
a special Ad Hoc Britannia Sub-Committee, to include representa- 
tives of these two Boards, to which the Britannia Planning and 
Advisory Committee would report. 


cent 'd . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Britannia: Ad Hoc Sub-Committee (cont'd ) 

Alderman Phillips advised he has been informed unofficially 
that the School Board was not now pressing this recommendation 
in view of the City's action this year in appointing the Social 
Development Committee. 

MOVED by Aid. Adams, 

THAT Clause 1 of the report of the Board of Administration 
(Building and Planning matters), dated June 4, 1971, be received 
for information. 

- CARRIED 

1st & Rupert Street: 

Change Retail Store to Restaurant (Clause 2 ) 

The Board of Administration submitted a report regarding 
change of retail store to restaurant: 1st Avenue and Rupert 
Street, from which the following summary is extracted: 

" Summary: 

As stated in the previous report of March 12, 1971, the Technical Planning 
Board had refused a Development Permit Application to increase the existing 
restaurant size so as to now occupy three of the six rental units in the build- 
ing. 

However the report of March 12, 1971, was referred back to the Director of 
Planning and Civic Development by Council for further report. City Council 
may now wish to consider the following alternatives of dealing with Mr. 
A. Saba's request: 

1. That the Technical Planning Board APPROVE a Development Permit Applica- 
tion, if filed to permit the requested expansion of the restaurant. 

OR 

2. That the Technical Planning Board APPROVE a Development Permit Applica- 
tion, if filed to permit the requested expansion of the restaurant 

for a limited initial period of two years only. 

Any further periods of limited consent could then be conditional upon the 
prior notification of surrounding property owners; the question of 
adequecy of numbers of off-street parking facilities; the need and 
demand at that time for local retail type shopping facilities to serve 
the local neighbourhood. 

That in considering either the foregoing (1) or (2) Council may wish to 
direct that the immediate surrounding property owners be first notified." 

A communication from Mr. W. Street, Solicitor on behalf of 
Ray's Kitchens, asked permission to appear before the Council if 
the first alternative proposed in the Board of Administration 
report is not approved. 

MOVED by Aid. Adams, 

THAT Alternative 2 set out in llie above summai-y be approved. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
Building and Planning Matters (cont 'd ) 
Block 42-52 Development: 

Design of Proposed IBM Building (Clause 4 ) 

The Board of Administration submitted a report of the 
Director of Planning and Civic Development as a result of Council's 
instructions regarding advice as to how the City can give 
effective consideration to the proposal to develop the IBM 
building in similar architectural design to the Toronto Dominion 
Bank building in the Pacific Centre project. Among other matters 
stated it is advised: 

"If Council wished, the Director of Planning could negotiate 
with Fairview for a change in external treatment of the 
second tower. However the developer is not sympathetic to 
any change; also, the Department feels that it would be 
advisable for the second tower to match the first, given 
that they are part of the same complex and of identical 
height . 

However, the rest of the Block 42 development is still 
subject to design study by the developers, and it is 
expected that improvements over the original scheme may 
be brought forward in due course." 

MOVED by Aid. Phillips, 

THAT the Director of Planning and Civic Development request 
the Design Panel to comment on the proposed second tower. 

- CARRIED 

Balance of Building and Planning Matters 

MOVED by Aid. Adams, 

THAT Clauses 3 and 5 of the report of the Board of Adminis- 
tration (Building and Planning matters), dated June 4, 1971. be 
received for information. 

- CARRIED 


The Council (in Committee) recessed at approximately 12:00 noon 
to reconvene in open session at 2:00 P.M. 

The Council (in Committee) reconvened in open session in the 
Council Chamber, His Worship the Mayor in the Chair and the 
following members present: 

PRESENT : His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 
Hardwick, Phillips, Rankin, 
Sweeney and Wilson 

ABSENT: Alderman Linnell (Leave of Absence on 

account of illness) 
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DELEGATIONS AND BOARD OF ADMINISTRATION REPORTS 

B . Property Matters, June 4, 1971 

Sale of City-owned Lots: 37th Avenue 

between Chester and Inverness Streets (Clause 7 ) 

The Board of Administration, under date of June 4, 1971. 
submitted a report of the City Engineer and Supervisor of Property 
and Insurance giving details in respect of placing on the market 
certain City-owned lots on 37th Avenue between Chester and 
Inverness Streets. Objections were filed with requests that 
these lots be withdrawn from sale. In this regard a brief, dated 
June 3, 1971, was filed supported by two representatives of the 
objecting property owners, pointing out that there was a large 
petition concerned about the situation. In the brief it is 
requested the widening of 37th Avenue be accelerated. 

MOVED by Aid. Bird, 

THAT the aforementioned City-owned lots be withdrawn from 
sale and the City Engineer report to Council on a recommended 
width for this street in this area. 

- CARRIED 

(At this point Alderman Phillips assumed the Chair 
to relieve His Worship the Mayor to attend to 
other business) 

DELEGATIONS AND UNFINISHED BUSINESS (cont'd ) 

5. Exchange Student Visit: 

Canadian Council of Christians and Jews 

A representative of the Canadian Council of Christians and 
Jews appeared in support of a request for financial assistance 
in entertaining students in connection with a Student Exchange 
Program between Vancouver and Quebec. A brief was filed in 
support under date of June 8, 1971, 

MOVED by Aid. Bird, 

THAT a grant of $880.00 be approved for this purpose. 

- LOST 

MOVED by Aid. Calder, in amendment, 

THAT the figure '$880.00' in the motion of Alderman Bird 
be changed to read '$440.00'. 

- LOST 

(The amount of $880.00 was put by motion and lost) 

(The amount of $440.00 was put by motion and lost) 

MOVED by Aid. Sweeney, 

THAT the City Clerk make the necessary arrangements whereby 
the students may have free access to the Aquarium and the Museum 
and Planetarium facilities. 

- CARRIED 

6. Underground Wiring for New Subdivisions: 
49th and 50th Avenues near Tisdall Street 
(Anglican Church) 


The Board of Administration, under date of May 28, 1971, 
submitted a report of the Director of Planning and Civic Develop- 
ment and the City Engineer in respect of subdivision of Lot 7, 
located between 49th and 50th Avenues, Tisdall Street and the 
lane east, into seven lots, the property being owned by the 
Anglican Church (Synod of the Diocese of New Westminster). 


cont 'd . 
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DELEGATIONS AND UNFINISHED BUSINESS (cont'd ) 

Underground Wiring for 
New Subdivisions (cont'd) 

A condition of subdivision is that the owners must provide 
underground electrical wiring and telephone services to the 
proposed lots in accordance with the Subdivision Control By-law. 
A formal request has been received from the applicant for the 
subdivision that these lots be excluded from the underground 
wiring provision. The Board of Administration and the officials 
recommend the City Council not waive the requirements of the 
Subdivision Control By-law in this respect. 

A representative of the Vancouver Management Ltd., on 
behalf of the applicant for the subdivision, appeared and filed 
a brief dated June 8, 1971. 

MOVED by Aid. Broome, 

THAT Clause 7 of the report of the Board of Administration 
(Works and Utility matters), dated May 28, 1971, in respect 
of this matter be approved. 

- CARRIED 

(Alderman Wilson is recorded in the negative) 

7. Capital Grant Request: 
Playhouse Theatre Company 

Under date of May 28, 1971, the Board of Administration 
submitted a report on a capital grant request received from the 
Playhouse Theatre Company. In this regard a representative 
of this Company appeared asking for $25,000 on a non-recurring 
and matching grant basis toward purchasing a building for all 
Playhouse Theatre Company activities, with the exception of 
the main stage productions. 

MOVED by Aid. Broome, 

THAT a capital grant of $25,000 be approved. 

- LOST 

No further action was taken. 

8. City-owned Lot 7: 732 Homer Street 
Playhouse Theatre Company 


The Board of Administration, under date of May 28, 1971. 
reported on a request from the Playhouse Theatre Company for 
compensation from the City in the amount of $11,655.00 for 
tenant improvements, etc. due to the fact this Company will 
be required to give up possession of accommodation located 
within the block in which the Federal Government proposes to 
construct an office building. This particular accommodation 
is in a building owned by the City and rented to the Playhouse 
Theatre Company on a month-to-month basis. The Board of 
Administration and officials recommend the Playhouse Theatre 
Company be advised their proper course in dealing with this 
matter is to submit their claim for compensation directly to 
the Crown. 

A representative of the Playhouse Theatre Company appeared 
and stated his organization wished to withdraw their request 
to the City in view of negotiations being carried on with the 
appropriate Federal Government department. 

No further action was taken on the matter. 
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UNFINISHED BUSINESS (cont'd ) 

Single Transients: 
Revised Program 

On May 11, 1971, the Council considered a Board of Admin- 
istration report, dated May 7, 1971, in respect of a Revised 
Program: Single Transients. At that time the Council did not 
take action to approve the program although additional funds 
and temporary staff were made available. Therefore further 
consideration was given at this time to the Revised Program 
as contained in the Board of Administration report. 

In this regard a further Board of Administration report, 
dated June 4, 1971, was submitted forwarding a report by the 
Director of Welfare Services pointing out insurance difficulties 
in respect to the use of schools in accommodating transient 
youths and that failure to obtain the required insurance 
coverage would result in the schools not being available. 

The Director of Welfare Services informed the Council of 
schools in the downtown areas and in the suburban areas which 
were scheduled for use, if cleared. In this respect the Council 
noted a communication from Mr. Angus L. Hay and Mrs. A. Torosoff 
on behalf of petitioners asking to appear before Council if 
Council is required to deal with the matter of inclusion of 
schools in providing accommodation for transient youth. It is 
stated there is a petition signed by several hundred persons 
in the neighbourhood objecting to the use of the MacKenzie 
School at 39th Avenue and Windsor Street. 

MOVED by Aid. Rankin, 

THAT recommendation (a) of the Board of Administration 
report of May 7, 1971, recommending adoption of the Revised 
Program re Transient Youth, be approved on the understanding 
that schools in outlying districts will not be used for 
accommodation ; 

FURTHER THAT the Director of Welfare Services communicate 
with the appropriate Federal authorities to request the use of 
the armouries in Vancouver and in the proposal it be stated 
specif ical ly : 

(a) the maximum number of persons to be accommodated 
per armoury 

(b) management details 

(c) definite period of armoury operation for this 
purpose 

and submit a report of progress to Council as soon as possible; 

FURTHER THAT a committee of two members of Council, to be 
appointed by His Worship the Mayor, be set up with authority to 
work with the Director of Welfare Services and the Board of 
Administration in regard to the day by day circumstances which 
may arise in respect of implementation and operation of the 
program . 

- CARRIED 

MOVED by Aid. Hardwick, 

THAT Mr. Hay and Mrs. Torosoff, on behalf of petitioners, 
be advised of the action of Council taken this day, particularly 
in regard to school accommodation for transient youth in 
outlying districts. 

- CARRIED 

During consideration of the foregoing item a short recess 
was observed and at this point His Worship the Mayor assumed the 
Chair. * 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont 'd) 

Finance Matters 

Proposed Study of Property 
Tax Structure (Clause 4) 

The Board of Administration submitted for Council consider- 
ation a communication from the Vancouver Central Council of 
Ratepayers forwarding a resolution asking a committee be struck 
to study property tax structure. 

The Council noted Alderman Broome has filed a motion for 
later consideration this day regarding property tax structure. 

i 

MOVED by Aid. Rankin, 

THAT the resolution from the Vancouver Central Council of 
Ratepayers be deferred for consideration when Alderman Broome's 
motion is under consideration. 

- CARRIED 

Amchitka Island Nuclear Tests (Clause 5 ) 

The Board of Administration submitted a letter from 
Amchitka 2 asking for Council approval of a proposed resolution 
concerning nuclear tests on Amchitka Island. 

MOVED by Aid. Bird, 

THAT the proposed Amchitka explosion be opposed and it be 
recorded that the Vancouver City Council objects to any such 
explosions, being of an atomic or hydrogen nature, occuring any- 
where in the world. 

- LOST 

(A tie vote resulted and the motion, therefore, was declared 
lost) 

MOVED by Aid. Wilson, 

THAT the resolution from Amchitka 2 be received for 
information . 

- CARRIED 

Hospitality: The International Association 
of Auditorium Managers ' Convention (Clause 6 ) 

The Board of Administration submitted a request from the 
Auditorium Manager that the Council grant $800 toward the cost 
of food and refreshments in connection with the International 
Association of Auditorium Managers' convention to be held in 
Vancouver July 25 to 29, 1971. 

Action was not taken to approve this request. 

Flooding of Skagit Valley (Clause 7 ) 

The Board of Administration submitted a communication from 
the ROSS Committee which was founded to prevent the flooding of 
the Skagit Valley. The request is made that the City join with 
Committee members in protest. 

MOVED by Aid. Adams, 

THAT this submission be received for information. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Finance Matters (cont'd) 

Taxation Based on 100% Value 

of Land and Improvements (Clause 8 ) 

MOVED by Aid. Hardwick, 

THAT this clause be received and referred to the Standing 
Committee on Finance for consideration when related matters are 
under discussion. 

- CARRIED 

Tender: Supply of Policemen's 
and Firemen's Caps (Clause 9) 

The Board of Administration submitted a report from the 
Chief Constable, the Fire Chief and Purchasing Agent for Council 
consideration respecting tenders for the supply of policemen's 
and firemen's caps. It is recommended the low bid for firemen's 
caps received from Western Cap and Garment Ltd. in the amount 
of $4,636, plus 5% Provincial Sales Tax, be approved, subject 
to contract satisfactory to the Corporation Counsel . 

MOVED by Aid. Phillips, 

THAT the foregoing recommendation be approved. 

- CARRIED 

In regard to policemen's caps, details in respect of three 
bids are noted pointing out Bid No. 1 from Stokes Cap & Regalia 
Ltd. was not acceptable as it did not meet specifications. 
Bid No. 2 from the same firm in the amount of $2,240.50 for 
caps made by non union labour in Ontario was reviewed, as well 
as a bid from Western Cap and Garment Ltd. in the amount of 
$2,448.00 made by union labour in Vancouver. 

MOVED by Aid. Wilson, 

THAT Bid No. 3 from Western Cap and Garment Ltd. in connection 

with the supply of policemen's caps for the price of $2,448.00 

be approved, subject to 5% Provincial Sales Tax and contract 

satisfactory to the Corporation Counsel. /-.ADDTrr. 

~ CARRIED 

Balance of Finance Matters 

MOVED by Aid. Adams, 

THAT Clauses 1, 2 and 3 of the report of the Board of Admin- 
istration (Finance matters), dated June 4, 1971, be adopted. 

- CARRIED 

C. Personnel Matters 

Regular Report, May 28 


Salary and Classification Review: Building 
Service Worker and Stationary Engineer 


MOVED by Aid. Calder, 

THAT the report of the Board of Administration (Personnel 
matters, Regular), dated May 28, 1971, be adopted. 

- CARRIED 

Property Matters (cont'd) 

Transient Information Kiosk: 
Crisis Centre (Clause 6) 

The Supervisor of Property and Insurance reported upon a 
letter from the Crisis Centre of Greater Vancouver respecting 
location of a tent kiosk on City property at Cassiar Street 
between Adanac and Napier Streets, as an information centre 
for transient youth. The occupation is for a period of throe 
months commencing June 15, 1971. 

cont 'd , , . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Transient Information Kiosk (cont'd ) 

MOVED by Aid. Phillips, 

THAT the application be approved, subject to the following 
condi tions : 

(a) the conditions enumerated by the City Building 
Inspector ; 

(b) a bond for the amount of $100 be provided as a 
guarantee that the land will be returned to a 
condition satisfactory to the Supervisor of 
Property and Insurance; 

(c) the necessary permits are obtained, including 
zoning , 

- LOST 

A recorded vote was requested. The record, therefore, is 
as follows: 

FOR THE MOTION AGAINST THE MOTION 

Alderman Bird His Worship the Mayor 

Alderman Rankin Alderman Wilson 

Alderman Sweeney 
Alderman Calder 
Alderman Phillips 
Alderman Adams 
Alderman Broome 
Alderman Hardwick 

(Alderman Hardwick did not vote and therefore was declared in 
the negative) . 

(The motion was declared lost) 

Balance of Property Matters 

MOVED by Aid. Bird, 

THAT Clauses 1 to 5 inclusive of the report of the Board of 
Administration (Property matters), dated June 4, 1971, be 
adopted . 

- CARRIED 

(Clause 7 of the report of the Board of Administration, 
Property Matters, was dealt with earlier in the day. 
See page 8) 

D. Report of Official Traffic Commission 
May 26, 1971 

MOVED by Aid. Rankin, 

THAT the report of the Official Traffic Commission dated 
May 26, 1971, be adopted. 

- CARRIED 

E. Personnel Matters, 
Regular, June 4, 1971 

Supplementary Agreement re Museum Attendants 

MOVED by Aid. Broome, 

THAT the report of the Board of Administration (Personnel 
matters. Regular), dated June 4, 1971, be adopted. 


- CARRIED 
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COMMITTEE OF THE WHOLE 

MOVED by Aid. Rankin, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid. Rankin, 
SECONDED by Aid. Bird, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOTIONS 

1. 1971 Collective Agreement: Board of 
Police Commissioners and Vancouver 
Policemen's Union 


The Council noted the following letter under date of June 3, 
1971, from the Police Commission: 

"Copies of the award handed down by Mr. D.R. Blair, the 
Arbitrator appointed to settle the Collective Agreement 
between the Board of Police Commissioners and the 
Vancouver Policemen's Union, were submitted to the 
Board. The award dealt with the general wage increase 
and the use of two-man patrol cars. 

'THAT the decision be received and the Corporation 
Counsel be requested to prepare for signature a 
new Collective Agreement between the Board of Police 
Commissioners and the Vancouver Policemen's Union 
incorporating the amendments previously agreed to in 
the Memorandum of Agreement dated April 20, 1971,"' 

MOVED by Aid. Broome, 

THAT the resolution of the Police Commission be approved 
and the required agreement be drawn taking into account the 
latest decision of the Arbitrator. 

- CARRIED 

2. Allocation of Land for Highway Purposes 
(5000 block Ruby Street) 


MOVED by Aid. Bird, 
SECONDED by Aid. Sweeney, 

THAT WHEREAS the registered owners have conveyed to the 
City of Vancouver, for highway purposes, the following described 
lands: 

1. All that' portion of Lot 5, of Pafcel "a",' 
Block 11, District Lot 36 and 5l, Group 1, 
New Westminster District, described as 
foil ows : 

COMTIENCING at the south easterly 
corner of said Lot 5; T?ENCE N 53° 53' 30" 
W, 10 feet, following in the southerly limit 
of said Lot 5; T}ENCE N 79° 56' l5" E, 13.8? 
feet, more or less, to intersection with the 
easterly limit of said Lot "A" at a point 
10 feet northerly from the south easterly 
corner of said Lot "a"; THENCE S 33° 5l^ W, 
10 feet, following in the easterly limit of 
said Lot 5 to the point of commencement. 
The same as shown outlined rod on plan pre^ 
pared by A. Burhoe, B.C.L.S., dated June 5, 
1970, and marginally numbered LF 5k-09 


cont 'd . 
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MOTIONS (cont'd) 


Allocation of Land for 
Highway Purposes (cont'd) 


AND WHEREAS it is deemed expedient and in the public 
interest to accept and allocate the said lands for highway 
purposes ; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
highway purposes, and declared to form and constitute portions 
of highway. 

- CARRIED 


2. Closing and Stopping up Lane 

(East of Victoria Drive between 
36th and 37th Avenues) 


MOVED by Aid. Bird, 
SECONDED by Aid. Sweeney, 

THAT WHEREAS the City of Vancouver is the owner of all 
the streets and lanes lying within the limits of the 
City of Vancouver; and 

WHEREAS a' portion of lane dedicated by the deposit of 
Plan 1700, Subdivision 1, Blocks 7 and'8. District Lot 
39k. Group 1, New Westminster District, is surplus to 
the City of Vancouver's highway requirements; and 


WHEREAS the owner of abutting Lot l\. of said Subdivision 1 
has given the City written consent for the closing and 
stopping up and sale to Standard Oil Company of British 
Columbia Limited of the said portion of lane; 


THEREFORE BE IT RESOLVED that all that portion of lane 
dedicated by the deposit of Plan 1700 lying between the 
production westerly of the southerly and northerly 
limits of Lot li, ' Subdivision 1, Blocks 7 and 8, District 
Lot 39k-, Group 1, New Westminster District, Plan 1700, 
the same as shown outlined red on plan prepared by 
A. Burhoe. B.C.L.S., d^ted November L|., 1970, and margi- 
nally numoered LF 5553, a print of which is hereunto 
annexed; be closed, stopped up and conveyed to Standard 
Oii Company of British Columbia Limited; 

AND BE IT FURTHER RESOLVED THAT the said closed lane be 
consolidated with the abutting Standard Oil Company lands. 


- CARRIED 

3 . Federal Centennial Grant 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Calder, 

THAT WHEREAS Prime Minister Trudeau announced last year that 
the Federal Government was allocating a grant of $10 million 
to the Province of British Columbia for Centennial purposes; 

AND WHEREAS only $3 million have been made accountable to 
the citizens of B.C.; 

THEREFORE BE IT RESOLVED THAT the City of Vancouver petition 
the Federal Government requesting a pro-rata share of the balance 
of $7 million for Civic purposes. 

- CARRIED 
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MOTIONS (cont 'd) 


4. Zoning: Block bounded by Georgia, 
Chilco, Cardero and Alberni Streets 

At the Council meeting on June 1, Alderman Phillips sub- 
mitted the following Notice of Motion, seconded this day by 
Alderman Calder: 

MOVED by Aid. Phillips, 
SECONDED by Aid. Calder, 

THAT WHEREAS the four block property across Georgia Street 
from the proposed Four Seasons development eastward (bounded by 
Georgia, Chilco, Cardero and Alberni) is presently zoned C-3, 
which would allow building up to a Floor Space Ratio of 5 for 
Commercial development; 

AND WHEREAS such development might be inappropriate for 
that location; 

THEREFORE BE IT RESOLVED THAT the Director of Planning and 
Civic Development be instructed to report on the suitability of 
the zoning. 

The motion was put and, - CARRIED 

5. Waterlots: Bayshore Inn and 
Burrard Street 


At the Council meeting on June 1, Alderman Phillips sub- 
mitted the following Notice of Motion, seconded this day by 
Alderman Calder: 

MOVED by Aid. Phillips, 
SECONDED by Aid. Calder, 

THAT WHEREAS the waterlots between the Bayshore Inn and 
Burrard Street are held by the National Harbours Board; 

AND WHEREAS the City may be able to use the property 
creati vel y ; 

THEREFORE BE IT RESOLVED THAT the Director of Planning and 
Civic Development report on the status of leases, use and possible 
future of the property. 

The motion was put and, - CARRIED 


MOVED by Aid. Wilson, 
SECONDED by Aid. Bird. 

THAT the matter of change in the Council mee>ting date ol June 29, 

1971, in view of the aforementioned meeting, be left with His 
Worship the Mayor for consideration and if a change is to be 
made, at least ten days notice be given to the Council. 


ENQUIRIES AND OTHER MATTERS 


Alderman Wilson - 

Greater Vancouver Regional 

District Meeting: 

June 29, 1971 " 


stated there will be a meeting of 
the Greater Vancouver Regional 
District on June 29th which is a 
Council meeting date. It was. 


- CARRIED 
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Alderman Calder - enquired respecting the status of the 

Gastown/Chinatown Gastown/Chinatown Beautif ication report. 

Beautif ication Report 

Commissioner Sutton Brown advised the 
Board of Administration has not received 
such report to date but has been informed 
it is imminent. 


Alderman Adams - 
Four Seasons Hotel 
Development Issue 


referred to a press report in the June 7 
issue of the Daily Province and took ex- 
ception to certain comments therein. 
Certain other Aldermen also made comments 
in respect of press reports on the issue. 


Alderman Phillips - 
Housing Project in 
Toronto for Single 
Women 


referred to a copy of a communication 
from the Honourable R. Andras to Mrs. 
Grace Maclnnes, M.P,, giving details 
with respect to a Toronto housing project 
for single women. 


Alderman Wilson - expressed the view that the present Fire 

Fire Alarm Headquarters Alarm headquarters site may become vacant 

3637 Cambie Street and therefore placed on the market for 

disposal. The Alderman felt that con- 
sideration should be given to using the 
building and site for public purposes 
such as for a senior citizens' activity 
centre . 


NOTICE OF MOTION 

The following Notices of Motion were submitted and recognized 
by the Chair: 

1. Taxation Structure 


MOVED by Aid. Broome, 
SECONDED by Aid. Calder, 

THAT the Standing Committee on Finance review the entire 
tax structure of the City as it relates to property taxes and 
without limiting the generality of the foregoing, investigate the 
status and impact of tax exempt property; the possibility of 
spreading property tax payments over longer periods; the question 
whether water and other specific charges for special services 
should be billed separately and also the question of an 
Information Service for taxpayers. /xt ^- • ^ 


2 . Summer Council Meetings 

MOVED by Aid, Broome, 
SECONDED by Aid. Calder, 

THAT WHEREAS the Council has not for some years observed 
a period in the summer months for holiday purposes; 

AND WHEREAS this year there are no skip Council meetings 
in the months of July and August; 

AND WHEREAS during these months the volume of business 
before Council is generally much lighter than at other times; 

THEREFORE BE IT RESOLVED THAT the Council meetings on the 
first and third Tuesdays in the months of July and August of 
this year, i.e. July 6th and 20th and August 3rd and 17th, be 
cancelled . 

(Notice) 

THE COUNCIL ADJOURNED AT APPROXIMATELY 5:15 P.M. 


The foregoing are Minutes of the Regular Council meeting 
dated June 8, 1971, adopted by Council on June 15, 1971, 
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June Ath, 1971 

The following is a report of the Board of Administration: 

WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 


RECOMMENDATIONS: 


1. CLOSING LANE SOUTH OF WALL STREET 

EAST OF SLOGAN STREET 


"The 20 ft. lane at the rear of Lots A and B of Lot 156, T. H. is 
surplus to the Gity's highway requirements. There is a Church situated on 
Lots A and B and they are desirous of acquiring this portion of lane. 

I RECOMMEND that the lane south of Lots A and B, Lot 156, T. H. be 
closed, stopped up and conveyed to the owner of Lots A and B subject to the 
following conditions :- 

(a) The value of the closed lane to be $50 in accordance with the 
recommendation of the Supervisor of Property & Insurance plus 
all costs of registration. 

(b) The closed lane to be consolidated with said Lots A and B to 
form one parcel." 


Your Board RECOMMENDS that the foregoing be approved. 


2. CLOSING 23RD AVENUE BETWEEN WINDSOR STREET 

AND GLFJ DRIVE AND LANES WEST OF GLEN DRIVE 
NORTH OF 23RD AVENUE - SCHOOL AND PARK SITES 


"The School Board has acquired all the lands between 23rd Avenue and 
the lane north of 23rd Avenue between Windsor Street and Glen Drive for a 
Primary School site. The block between 23rd Avenue and 24.th Avenue from 
Windsor Street to Glen Drive is a park site. The closing of the street and 
lanes and the re-subdivision of the property would create a joint park and 
school site. The closing and subdivision is requested by both the School Board 
and the Park Board. 

I RECOMMEND that the road and lanes outlined red, green and yollow 
on plan mfirginally numbered L^ 5683 be closed, stopped up and title taken 
thereto, subject to the following conditions :- 

(a) The south half of the closed road to be consolidated with the 
abutting park south of 23rd Avenue. The north half of the 
closed road and the closed lanes to be convoyed to the School 
Board and consolidated with the abutting School Board property. 

(b) An easement for public utilities and municipal services to be 
retained over the closed portion of the street. 


(c) The concrete walk and ornamental street lighting on the south 
side of 23rd Avenue to be retained. 

/continued 
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(d) All costs which affect the closing of the street to be jointly 
bome by the School Board and Park Board. 

(e) An agreement satisfactory to the Corporation Counsel and the 
City Engineer. 

The closure of the street and lanes referred to herein is deemed to 
be for the benefit of the City." 

Your Board RECOMMENDS that the foregoing be approved. 


3. WATER MAIN REPLACEMENT 
PRIOR TO PAVING IN 1971 

"The following water main replacement is required prior to paving 
scheduled for 1971:- 

WATER MAIN PROJECT 1015 
53rd Avenue from Eraser Street to Ross Street 

Paving of this street was approved by Council on May 11th, 1971. 

The estimated cost of Project 1015 Is $29,000 and funds are available 
in the 1970 Water Works Capital Budget, 'Short Notice Projects', Account No. 
126/7902. 

I RECOMMEND that the water main be replaced on the above named 
street and that $29,000 be appropriated from Account No. 126/7902, 'Short 
Notice Projects' ." 

Your Board RECOMMENDS that the foregoing be approved. 
CONSIDERATION : 

4. Georgia Viaduct Replacement - Contract No. 3 
Site and Landscape Development 


The City Engineer reports as follows: 

"On April 19, 1971 tenders were received by the City €l«rk for ""Stte 
and Landscape Development of Georgia Viadvict Replacement', 

Two bids were received as follows and these were referred to the 
City Engineer and Phillips, Barratt, Hillier, Jones and Paitners for study and 
report . 

Jeckway Landscaping Ltd. $ 295,801.10 

K. and F. Construction Ltd. $ 337,158.00 

Tenders were submitted on an itemized basis in order that the total 
contract price could be adjusted if required. 

Phillips, Barratt, Hillier, Jones and Partners have now submitted 
their report to the City Engineer and have ; ^commended that a contract be 
awarded to the low bidder, Jeckway Landscaping Ltd., for the adjusted contract 
price of $258,751.98 


/continued 
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Clause 4 Continued 


One matter that remains outstanding and wiiich affects the landscaping 
proposal is that of the Union Laundry property on tlie south-west corner of the 
Union Street - Gore Avenue intersection. Two alternatives were included in 
the landscaping tender call. The first involves 'screening' of the buildings 
by means of raised mounds of earth, plus evergreens, vine maple, and dogwood. 
The second involves landscaping the area after the uuildings are demolished. 
Alternative #2 was quoted as $4,681.41 more than #1, Phillips, Barratt, 
Hillier, Jones & Partners have recommended acceptance of alternative #2 and 
have included this amount in the adjusted contract price above. 

If the property is to remain undisturbed, a new sewer to serve it 
will be required on Gore Avenue at an estimated cost of $14,000. This is re- 
quired to serve the laundry only. This sewer would need to be installed 
immediately in order that construction could be completed before the Georgia 
Viaduct goes into service (June 28th, 1971). 

Reference is made to Council Resolution of March 3, 1970 dealing 
with Items 2 & 3, Board of Administration, Property Matters dated February 27, 
1970 wherein it was moved that these items be referred back to the Board of 
Administration for further report, having particular regard to properties now 
affected by this action of Council taken on February 24, and March 3rd in the 
matter of the Georgia Viaduct Replacement and East Approach Routes. 


Item 2 

This item recommended expropriation of Lots 30 and 31, consisting 
of a laundry and two dwellings in order that the construction of 
the Union Street ramp approach would not be delayed. The adoption 
by Council of alternative D2 approach alignment removed the 
urgency of expropriation. It was proposed that the recommendation 
for acquisition of the property be withdrawn pending further, 
more detailed study. It appeared that physically the property may 
not be required but this could not be determined until the final 
re-alignment design was complete. At that time the provision of 
lane access, of services such as power and gas sources and 
aesthetic considerations would be studied and reported back to 
Council . 

Physical Information on the Above Property 

Lots 30 and 31, Block 21, D.L. 196 being 274-278 Union Street and 
809 Gore Avenue are under one ownership and its primary use is as a laundry. 

Lot 31 is 25' X 122', zoned CM-1 improved with a brick building 
occupied by the laundry. This building contains 3,000 square feet on the 
main floor. The front portion of 1,500 square feet is t\TO storey brick built 
in 1920. The interior of this part of the main floor is plaster over brick 
with a concrete floor, the second floor has a wood interior, 3 fixtures of 
plumbing and is heated by a gas heater. The balance of the building was 
added in 1962 and is constructed of concrete block with a concrete floor. 
The main floor of the building contains the laundry equipment together with 
the necessary steam, water and air piping and a heavy electrical service. 

Lot 30 contains two frame dwellings erected in 1900. The dimensions 
of this lot are 36.92' at the front, 51.56' at the rear with a depth of 122' 
zoned CM-1. The dwelling at the front of the lot is 1^ storeys with 675 
square feet on the main floor, contains 6 rooms, 3 fixtures of plumbing and is 
heated by a gas space heater. The roof is patent shingle, shingle on the ex- 
terior walls, paper over wood interior walls and a wood post foundation. The 
dwelling at the rear is one storey of 351 square feet, containing two rooms, 
2 fixtures of plumbing, and is heated by an oil space heater. The roof is 
patent shingle, siding on the exterior walls, wood interior walls and a wood 
post foundation. Both of these dwellings are in poor condition for age and 
type. 


/continued 
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Clause 4 Continued 


The estimated cost of acquiring this property would be approximately 
$85,000.00, including moving costs and disruption. In our previous negotiat- 
ions with the owner and his solicitor they indicated that they were opposed to 
moving from this location and that the City would have to expropriate the 
property. As the property is not required for actual construction of the 
Georgia Viaduct replacement, the courts may be very reluctant to give the City 
an order forcing the owner out without giving him sufficient time to make 
alternate arrangements for his business. In view of this it seems likely that 
it would require in excess of one year to acquire vacant possession of the 
site. 

The Director of Planning supports the recommendation of the 
consultants that the existing laundry and the l.aundry-owned residential pro- 
perties at the corner of Gore Avenue and Union Street be acquired at this 
time. It is felt that this would give an improved approach to the Viaduct 
and would provide additional open space adjacent to Strathcona. 

j The Director of Social Planning and the Superintendent of Parks 

t and Public Recreation concur with this recommendation. 

i 

There are, therefore, two alternatives to be considered:- 

(a) To leave the property under its present ownership, thereby re- 
quiring a new sewer on Gore Avenue at an estimated cost to the 
City of $1A,000. 

(b) To acquire the property at an estimated cost of approximately 
$85,000, demolish the buildings vrtien vacant and landscape the 
area at the extra cost of $4,681.41 (plus the possibility of 
extra claims by the landscaping contractor should acquisition 
take longer than one year.) 

I Funds are available in the Georgia Viaduct Replacement account. 

■ Subject to Council's consideration of these two alternatives, 

j I RECOMMEND that: 

I (1) Council award a contract to Jeckway Landscaping Ltd. for Contract 

I No. 3 - Site and Landscape Development of Georgia Viaduct Replacement. 

I (2) Council instruct the Consulting Engineers (Phillips, Barratt, Hillier, 
! Jones and Partners) and the Corporation Counsel, in consultation with 

the City Engineer, to prepare contract documents, the contract price 
to reflect Council's choice of alternatives (a) or (b) above. 

(3) Council authorize His Worship the Mayor and the City Clerk to sign 
the contract on behalf of the City." 

Your Board submits the foregoing recommendations of the City 
Engineer for CONSIDERATION. 

RECOMMENDATIONS ; 

5. Local Improvements: Pavements and Curbs 

- Initiative Principle 

First Step : 

The City Engineer reports ss follows: 

"I consider It advisable to carry out the following projects as 
Local Improvements! 

Pavement and Curbs 

- Rupert Street, W/g, Graveley Street to 2nd Avenue, and 

E/S 1st Avenue to 2nd Avenue. 

- Knight Street, 41st Avenue to 49th Avenue. 

- Knight Street, 49th Avenue to 57th Avenue. 

- 49th Avenue, N/S, O^k Street to Elm Street and S/S,Oak 

Street to Marine Crescent. 

/continued . , 
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The City's share of the project on Knight Street from 49th Avenue 
to 57th Avenue is available in the 1970 Capital Budget and for the remaining 
projects the City's share is available, subject to Council approval in the 
1971 Capital Budget." 

Second Step : 

The Director of Finance submits the following report on the 
financial arrangements: 

" In accordance with the provisions of the Local Improvement Pro- 
cedure By-law, I am submitting the City Engineer's report dated May 28, 1971. 

The estimated total cost of these improvements is $917,527.00 and 
the City's share of the cost is $743,281.00. 

I have to report that the necessary financial arrangements can be 
made to carry out this work subject to Council approval of the 1971 Capital 
Budget." 


Your Board has decided that it is desirable to undertake the 
projects referred to and RECOMMENDS that the reports of the 
City Engineer and Director of Finance be adopted. 

6. Tender No. 37-70-13 
- Motor Graders 


The City Engineer and Purchasing Agent report as follows. 

"On May 18, 1971, Council passed the following motion with respect to the 
Board of Administration report of May 14, 1971: 

'That this clause be referred back to the Board of Administration with 
authority to negotiate for a second grader at a lower unit cost to reflect the 
purchase of two motor graders at this time, rather than just one, and a report 
be made back to Council on the whole matter.' 

Accordingly, we discussed the matter with National Machinery Company Ltd. 
and they have stated, "We have checked with the manufacturer on this and while 
they have agreed to extend the same terms to us for the second unit, they are in 
no position to do any more". 

However, the rate of exchange for the Canadian dollar has changed since the 
time of tendering, and they are prepared to pass the savings on to the City. 
There is also a small savings in shipping costs (if two machines are shipped at 
the same time) which they will allow. 

S UMMARY 

Price for 1 machine 
Price for 2nd machine 

Price for 2 machines 

Less exchange rate allowance 

per machine - $227.80 - 
Less freight rate allowance 

per machine - $ 80.00 - 

NET TOTAL COST 

Federal sales tax is not included 
5^ Provincial Sales Tax is extra. 


$30,941.50 (as tendered) 
$30,941.50 (no change) 

$61,883.00 

455.60 
160.00 

$61,267.40 (30,633.70 each) 
(City is exempt). 
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While this reduction is not large, vyre belileve that the greatest economy 
for the City would be achieved by accepting this bid. If we retender for two 
units, we might incur significant price increases which normally occur about 
mid-year. Furthermore, the graders to be replaced have reached a point 
where major maintenance may be required to keep them in service. The delays 
resulting from retendering would probably result in an overall cost increase 
to the City, 

The City Engineer and Purchasing Agent recommend acceptance of 
the lowest bid to meet specifications offering a power shift 
transmission from National Machinery Co. Ltd. for two Huber 
Model F 1500 Motor Graders at a total price of $61,267.40 
after allowances for exchange rate and shipping costs 
($30,633.70 each including power shift), plus 5% Provincial 
tax and contract satisfactory to the Corporation Counsel. 

Your Board RECOMMENDS the foregoing report of the City Engineer 
and Purchasing Agent be adopted. 


7. Local Improvements 

- Street Lighting on the Initiative Principle 


First Step 

The City Engineer reports as follows! 

"I consider it advisable to carry out the Light Stand?rr) Projects and the Special 
Light Standard Projects shown on the attached schedule dated May 28, 1971, as local 
improvements. 

Three Special Light Standard Projects are included to replace the inadequate and 
obsolete street lighting on several streets in the Shaughnessy and Kerrisdale areas. 

On Standard Street Projects, it is the City's policy to limit the length of the 
street to be improved on any one project to one half mile because of the difficulty 
experienced by the owners in circulating a petition against an "Initiative F*roject". 

Ihe streets in the Special Light Standard Project, however, have been grouped to 
correspond as closely as possible with the existing street lighting circuits in order 
that all of the lights on one circuit can be removed as part of the same project. It 
K-ould be impractical to retain a portion of a circuit. 

This grouping of streets was used for the first three Special Light Standard 
Projects (Court of Revision, September 11, 1969 - Schedule No. 386), which were approxi- 
mately the same size as the areas now being advanced. There were few complaints that 
the projects were too large. 

The Special Light Standard Projects being advanced at this time affect approxi- 
mately 4 miles of street in Area I, approximately 5 miles of street in Area II, and 
approximately 2 miles of street in Area III. 

Ihe City's share of these local improvements is available in the 1971 Basic 
Capital Budget." 


/ continued 
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Second Step 

The Director of Finance submits the following report on the financial arrangementss 

"In accordance with the provisions of the Local Improvement Procedure By-law, I 
am submitting the City Engineer's report, dated May 2£, 1971. 

The estimated total cost of this improvement is $34'6,622.25f and the City's share 
of the cost is $132,778.90. 

I have to report that the necessary financial arrangements can be made to carry 
out this work." 

Your Board has decided that it is desirable to undertake the project referred to 
in the attached list and RECCVMENDS that: 

1. The report of the City Engineer and Director of Finance be adopted. 

2. Ihe City-owned parcel shown on the list attached to the detailed Second Step Report 
for ^is local improvement project be declared assessable* 


FOR ADOPTION SEE PAGE(S)...!f?^ 
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HARBOURS AND PARKS MATTERS 


CONSIDERATION 


1. Petition for Play Area: 

East 34th Avenue at Sophia Street 

The Director of Planning and Civic Development reports 
as follows : 

"On March 22, 1971, His Worship the Mayor and Members of 
City Coimcil received a letter from Mrs. Agnes Knoll, 
in which she asked that the property indicated on the 
attached plan be levelled and drained for use as a play 
area. Mrs. Knoll attached a petition signed by 22 persons 
in support of her request. 

The area, adjacent to the Bodwell Substation facing onto 
33rd Avenue, is owned by B. C. Hydro. Any request for 
draining and leveling of the property for play use should 
be directed to that Authority. 

The site is well maintained, without accumulations of 
rubbish. Part of the site is below the grades of 34th 
Avenue and the lane and, though certain areas are wet, 
there were no large puddles of water on inspection. 
Residents in the area use the site as a short-cut, 
creating a footpath diagonally across the lands. 

The general area from a park and playground point of 
view is served to some degree by Cartier Park three blocks 
to the south and by Riley Park four blocks to the West. 
Discussions with Park Board officials indicate that 
additional park or play areas in this vicinity are not 
a priority item in terms of their program. 

It is suggested that Council may wish to receive the 
report and to direct that a copy be sent to Mrs. Knoll, 
pointing out that any request for leveling and draining 
of this site should be directed to the B. C. Hydro and 
Power Authority, who own the land." 

Your Board submits this matter to Council for CONSIDERATION. 

(Copies of Mrs. Knoll's letter and petition dated 
March 16, 1971, and a plan of the area are circulated 
for the information of Council.) 


FOR ADOPTION SEE PAGE(S) 3... 
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BUILDING AND PLANNING MATTERS 

RECOMMENDATIONS 

1. Britannia: 

Ad Hoc Sub-Committee 

The Director of Planning and Civic Development reports as follows: 

"The following letter dated May 11th, 1971 has been received from 
Mr. A. Patterson, Assistant Head of Business Adnninistration, 
Board of School Trustees of School District No. 39 (Vancouver): 

'I wish to advise that at the last nneeting of the Joint School 
Board /Park Boar<^ Connnnittee, held on April 28th, the 
following nnotion was passed: 

"That the Park Board and School Board jointly 
approach the City to reconnnnend that a special ad hoc 
Britannia Sub-connnnittee be set up by the Planning & 
Developnnent Connnnittee of City Council, and to include 
a representative of the School Board and the Park 
Board, to which the Britannia Planning & Advisory 
Connmittee would report." 

This nnotion received approval of the School Board at its nneeting 
held on May 10th. » 

On May 4, 1971 Council set up the Standing Connnnittee on Social Planning 
and Connnnunity Developnnent to deal with capital projects involving nnore 
than one Board. 

The report approved by Council on May 18th on the appointnnent of 
consultants for the Britannia Connnnxinity Services Centre included 
provision for liaison at the elected level through this newly constituted 
Standing Connnnittee. 

It is therefore RECOMMENDED that Council suggest to the School Board 
and the Park Board that as the vStanding Connnnittee on Social Planning 
and Connnnunity Developnnent has been established, it appears that this 
would be an appropriate place to discuss projects such as the Britannia 
project and would ask for their concurrence." 


Your Board RECOMMENDS that the report of the Director of Planning and 
Civic Development be approved. 

CONSIDERATION 

2. 1st & Rupert Street: 

Change Retail Store to Restaurant 


City Council in March 16, 1971, considered a Board of Administration report dated 
March 12, 1971, regarding the submission by Mr. A. A. Saba of Cedarhurst Properties 
Ltd., of a letter dated January 22, 1971, to City Council requesting approval to 
expand an existing restaurant into an adjacent vacant rental space. 

City Council resolved: 

"THAT this clause of the report of the Board of Administration (Building 
and Planning matters), dated flarch 12, 1971, be referred back to the 
Director of'Planning and Civic Development for further report 


cent ' d 
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The Board of Administration report of March 12, 1971, v/as as follows:- 

"Mr. A. A. Saba of Cedarhurst Properties Ltd., has submitted a letter 
dated January 22, 1971, to City Council requesting approval to expand 
an existing restaurant into an adjacent vacant rental space. 

The building is located at the south v/est corner of East Ist Avenue and 
Rupert Street. The 126' x 129' site is zoned as a CD-I Comprehensive 
Development District. 

In May 1968, City Council after a Public Hearing passed a By-law to 
rezone this site to a CD-I Ccir.prehet-.si ve Development District to provida 
for a local shopping centre to provide for local retail convenience type 
uses as was requested by local residents. 

Tne amending By-law provides that 

' the only uses permitted within the said area and the only uses 

for which development permits will be issued are:- 


1. Retail Establishments 
Grocery Store 
Bakery, retailing 

on premises 
Drug Store. 


2. Service Establishments 3. Other local con- 


venience co'""ierical 
uses similar to the 
foregoing, subject 
to the approval of 
the Technical Planning 
Board. ' 


Barber or Beauty 
Shop 

Cleaning and dyeing 
shop (collection 
delivery only) 
Launderett or coin- 
operated dry cleaner 
Restaurant (excluding 

dri ve-in) 
Shoe repair shop. 

The plans of development as approved by the original development permit 
#4£)J53 indicate six separate retai 1 stores wi th the six units being used 
for beauty care, bakery, gorcery, beauty shop, drugs, and launderette. 

In 1969 a request to extend a coffee shop - restaurant occupying one unit 
into a larger development occupying two units was referred by the Technical 
Planning Board to City Council. Questioned was the size of the proposed 
restaurant development being for a much larger area than for only the 
local nieghbourhood. 

In addition to the Coffee Shop and Restaurant facilities the development 
known as 'Ray's Kitchen' also provides a food take-out and home delivery 
service. 


Mr. A. A. Saba appeared before Council as a Delegation. City Council 
resolved that: 

'Approval be given to the development of Units 1 and 2 for 
restaurant purposes, pursuant to application received; 

FURTHER THAT in respect of Units 3, 5 and 6, such be 
retained for use in accordance with local neighbourhood 
shopping, as laid down re CD-I Comprehensive Development 
District.' 

In October 1970, a Development Permit Application Mo. 53693 to increase 
the restaurant size so as to occupy three of the six rental units was 
REFUSED by the Technical Planning Board as: 

'The total restaurant area, as now proposed, is considered 
to be contrary to the amending By-law as approved by 
City Council in that the restaurant is larger in area 
than needed to serve local shopping district.' 


cont 'd 
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The requested expansion of the restaurant was considered at variance 
with the approval originally granted to the CD-I Zoning in 1968 to 
provide local shopping facilities to serve the local residents. 

The six units are at present occupied by: Cafe Restaurant (2 units). 
Vacant (1 unit). Grocery Store (1 unit). Hairdresser (1 unit). Clothing 
Store (1 unit)." 

The report recommended that Mr. A. A. Saba's letter to City Council 
be received. 

Council however referred the report back to the Director of Planning 
and Civic Development for further report. 

The Director of Planning and Civic Development further reports as follows: 

"The Building has a total floor area of 6,400 sq. ft. The restaurant 
when only in Unit 1 occupied 19.5?o of the building (1253 sq. ft.). 
The restaurant in Units 1 and 2 occupies 39':^ of the building (2506 
sq. ft.). The restaurnat development now requested in Units 1, 2 
and 3 would occupy 53% of the building (3,386 sq. ft.). 

It was the concern both of the Technical Planning Board and the Planning 
Department that only three of the six rental units should now be available 
to provide the local retail convenience as originally requested by local 
residents. 

Further concerns are that: 

1. The restaurant expansion - occupying three rental units - serves a 
much greater area than local residents, and so changes the concept of 
the development. 

2. The development has only room on site for 13 off-street parking 
spaces to minimum by-law standards. Those are in front of the build- 
ing with restricted access from East 1st Avenue. 

The developnient, including the restaurant expansion, would meet the 
technical requirements of the Zoning and Development By-law regarding 
the number of spaces. However, for this type of restaurant operation 
there is need for a greater nuxber of off-street parking spaces. In 
'addition tliere is a 'take-out' food service for which no specific 
off-street parking spaces are available. It is difficult to reasonably 

Provide additional off-street parking in this vicinity having reoard 
to available land and also the limited access from East 1st Avenue. 

I would suggest that the existing CD-I Zoning is still appropriate. The 
By-law restricts the permitted uses so as to'implement the purpose of 
the CD-I Zoning at this location. Rezoning to a C-1 or C-2 Commercial 
District would provide for other uses not appropriate at this particular 
location. 


Summary: 

As stated in the previous report of March 12, 1971, the Technical Planning 
Board had refused a Development Permit Application to increase the existing 
restaurant size so as to now occupy three of the six rental units in the build- 
ing. 


cont ' d 
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However the report of March 12, 1971, was referred back to the Director of 
Planning and Civic Development by Council for further report. City Council 
may now wish to consider the following alternatives of dealing with Mr. 
A. Saba's request: 

1. That the Technical Planning Board APPROVE a Development Permit Applica- 
tion, if filed to permit the requested expansion of the restaurant. 

OR 

2. That the Technical Planning Board APPROVE a Development Permit Applica- 
tion, if filed to permit the requested expansion of the restaurant 

for a limited initial period of two years only. 

Any further periods of limited consent could then be conditional upon the 
prior notification of surrounding property owners; the question of 
adequecy of numbers of off-street parking facilities; the need and 
demand at that time for local retail type shopping facilities to serve 
the local neighbourhood. 

That in considering either the foregoing (1) or (2) Council may wish to 
direct that the immediate surrounding property owners be first notified." 


5four Board submits the foregoing report of the Director of Planning 
and Civ-ie- Development for the CONSIDEFIATION of City Council. 

INFORMATION 


3. Condition of House: 
1386 Burrard Street 

The following is an extract from the Minutes of the City 
Council meeting of April 6^ 1971:- 

" Alderman Bird raised the matter of the condition of the 
house at the N/E corner of Pacific and Burrard Streets 
and asked consideration be given to Council action to 
obtain demolition. 

Discussion followed regarding similar houses within the 
City and therefore it was instructed by the Deputy Mayor 
that the Board of Administration report to Council on this 
particular house and other similar buildings in the City 
which have been acquired by developers for future planning 
but in the meantime are not used; or are being occupied on 
a temporary basis; the Board of Administration to advise 
of appropriate action the Council might take in such cases." 

The Director of Permits & Licenses reports as follows :- 

"The subject building is two stories of frame construction 
and has been vacant for some time on the site bounded by 
Burrard, Drake, Hornby and Pacific Streets. The developer 
originally proposed to erect a hotel and allied commercial 
complex and all houses were demolished except 1386 Burrard 
which was left to be used as a construction field head- 
quarters. The house is in sound structural condition and 
secure from unauthorized entry. Further progress on the 
development had been delayed and a req[uest for a 120 day 
extension of the Development Permit was made and this was 
granted on May 26.» 1971. There is no action which City 
officials can take at this time. 


cont ' d 
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Similar houses or buildings which a developer acquires for 
future planning are subject to all relevant bylaws. The 
City Building Inspector has the authority to order demolition 
but only if^ in his opinion^ a building is unsafe or a 
potential fire hazard and proper repair is not undertaken. 
When circumstances are warranted^ City officials^ and in 
particular the City Building Inspector, Medical Health Officer 
and the Fire Chiefs either singly or together, may recommend 
to Council that a resolution under Section 324A of the 
Vancouver City Charter be passed. This section provides 
that : - 

'The Council may^ by resolution or by bylaw^ declare 

any building, structure.... a nuisance or danger 

to the public safety or health order that the 

same shall be removed, pulled down or otherwise 

dealt with by the owner, agent, lessee or occupier 

thereof and within such time after the service 

of the order 

A developer who has obtained a Development Permit has one 
year before the permit becomes void and he may also apply 
for an extension of time which is generally granted. When 
the Building Permit is obtained, a 90 day time limit with 
the opportunity to apply for a further 90 days extension 
can take place before construction need commence. 

In view of the foregoing. City officials would not take 
any action provided the building did not present a 
health or safety hazard and all bylaws were being met. 
Council may, however, declare such a building a nuisance 
under Section 324A and instruct their officials accordingly." 

Tour Board forwards the report of the Director of Permits and Licenses 
:or the Council INFORMATION. 

L Block 42-52 Development: 

Design of Proposed IBM Building 

''he Director of Planning and Civic Development reports as follows: 

"At the Council meeting of April 11, 1971, the following 
instruction was minuted: 

'Alderman Broome commented on the proposal to develop the 
IBM Building in similar architectural design to the 
Toronto Dominion Bank Building in the Pacific Centre pro- 
ject. The alderman enquired regarding City control in 
respect of design of this building, follov/iiig which it v;as 
instructed that the Director of Planning and Civic Develop- 
ment report to Council v.'ithin the next two weeks as to how 
the City can give effective consideration to this construct- 
ion . ' 

The agreement, dated July 9, 1968, and made between the City, Fair- 
view Corporation (British Columbia) Limited, Pacific Centre Limited 
and Cemp Holdings Ltd, incorporates tv7o development permits permit- 
ting the development of the Block 42-52 complex. The development 
permit for BlocJc 4 2 permits three tower elements, one of v/hich may 
be a hotel or motel and the otliers offices, or all may be offices, 
r'airvicw proposes a tower (IBM Building) at the corner of Georgia 
and Granville Strcotr, similar in dosicfii to that of the Toronto 
Dominion Tower on Block 52, At a later date Pacific proposes to 
construct a tliird tower to bo .located approxima tt.-ly at mid-block 42 
on tlie Howe Street side. At the present time there are no plans 
for the hotel or motel. 


cont ' d 
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The plans accompanying the development permit for Block 42 indicate 
that the two towers will be approximately 30 storeys in height and 
of a similar design to that of the Toronto Dominion Tower on Block 
52. The agreement provides that Fairview may make changes from the 
construction contemplated by the development plan so long as the pro 
visions of the Block 42 limitations and uses are not "contravened and 
construction is generally in accordance v.'ith the development plan. 
There is no indication that the Block 42 limitations and uses are 
being contravened; however, the agreement provides that the parties 
may agree to amend the Block 42 limitations and uses from time to 
time . 

The Toronto Dominion Tower design was approved with external finish- 
ings of solar bronze glass and bronzed aluminum framing. While thci 
present appearance is black from any distance, the developers and 
their architects feel that the lighting of the building and the 
installation of Venetian blinds will substantially change the preseni 
dark appearance. It is understood that the lighting will be on in 
approximately three weeks' time. 

If Council wished, the Director of Planning could negotiate with Fai 
view for a change in external treatment of the second tower. Ilowevc. 
the developer is not sympatliotic to any change; also, the Dopartmcnl. 
feels that it would be advisable for tlic second tower to natch the 
first, given that they are part of the same complex and of identical 
height. 

However, the rest of the Block 42 development is still subject to 
design study by the developers, and it is expected that improve- 
ments over the original scheme may be brought forward in due course. 


■V our Board submits the foregoing report of the Director of Planning 
c.nd Civic Develepment for the INFORMATION of Council. 

E . Four Seasons Hotel Development 

The following is an extract from the Minutes of the Board of Parks and 
Fublic Recreation of the meeting of May 17, 1971: 

" POUR SEftSONS HOriEL EEVELOPMElTr 

The City Clerk advised of the following extract and 
resolution of City Council of April 27, 1971: 

.... ^tie Council gave further ocaisideration to the proposed 
Pour Seasons Hotel developnent on property in the 
Goal Harbour area, pursuant to Council's instructions 
of March 30, 1971. 

An historical review of the whole matter was sulanitted 
to Council ty the Board of Administration by report 
dated April 23, 1971. 

An eoqjlanation of the details involved wais given by 
the Director of Planning and CLvic Development; the 
Assistant City Engineer, Traffic and Transportation; 
and the Supeirvisor of Property & Insurance. 

A full discussion was held and action was taken as 
noted hereunder. 


cont'd 
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Moved, THAT the matter of the Pour Seasons Hotel 

Development be put to the cwner electors as 
a question under Sec:tion 245 of the City 
Charter at the earliest time to ascertain 
vAiether the property should be acquired and 
the Corporation Counsel be instructed to 
advise on the form of the suhmission and on 
suitable vording of the si±»mission 

Ccntnissioner Puil reported on a special meeting of the Board 
teld on Wednesday, ^'Iay 12 to review the Board's position cn 
the project and to consider v^iether or not they would back a 
plebiscite for seme ten million dollars for purchase of the 
two waterfront blocks at tlie entrance to Stanley Park and 
v*iether or not Bosuxl members wished- to approve of 
negotiations. 

Conmissioner Puil advised the Board passed the following 
resolution at the May 12 meeting: 

. . . 'Ihat we reiterate our oj^sition to the 

proposed Four Seasons project as ncM planncxi 
and insist tliat tlie last waterfront block 
bounded by Chilco, Georgia and Gilford 
Streets be acquired by the City for public 
open space to protect the entrance to 
Stanley Park. ' . . . 

Bocird msmbers discussed an independent appreiisal that the 
City had requested on the property and agreed that rate- 
payers should be given a clioice of voting for expropriation 
of the tv>«D blocks or just tlie one block adjacent to Stanley 
Park. Alderman Phillips agreed to transmit the Board's 
views to council in this regard." 

Sfour Board submits the above for the INFORMATION of Council. 


ADOPT/ON SEE PA6£(S)..../C; <y // 
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BOARD OF ADMINISTRATION 

PROPERTY MATTERS 


JUNE k, 1971 

RECOMMENDATIONS 

1 . Rental Review 

Situated N/S Union St. between Gore Avenue 
and Main Street 


The Supervisor of Property and Insurance reports as follows: 

"Lot 23, Block 20, D.L. 1 81/196, situated N/S Union Street, 
between Gore Avenue and Main Street is leased through 
assignment to Peter Chow & Chow Produce Limited for a period 
of 15 years from May 1st, 1961 to April 30th 1976. The site 
is utilized for the purpose of parking, loading and unloading 
of goods to the lessee's operation on their adjoining lot 
to the East. In accordance with a 5-year review clause, a 
rental review has now been completed, ' with a recommended 
increase from $26.25 per month plus all taxes to $60.00 per 
month, plus all taxes. The lessees, Peter Chow & Chow 
Produce Limited have indicated their acc^tance of the 
increase, to be effective May 1st, 1971. 

RECOMMENDED that commencing May 1st, 1971, rental of Lot 23, 
Block 20, D.L. l8l & 196 be increased to $60.00 per month, 
plus all taxes as if levied." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of 
Property and Insurance be adopted. 

2. Acquisition for Single Men's Hostel Site 
ij-66 East Cordova Street 

The Supervisor of Property and Insurance reports as follows: 

"Lot lij.. Block 57, D.L. 196, I4.66 East Cordova Street is required 
for the proposed Hostel for Single Men, confirmed by City 
Council on January 19, 1971. 


These premises comprise a 2-ytorGy and basement frame dwelling with 
a main floor area of 1,116 sq. ft. and a s(-cond floor e^rea of 924 
sq. ft,, erected in 1900 on a site 25« x l.'O', zoned Ii-2, This 
dwelling contains 9 rooms, 7 pluiabiiig fixtures, has a patent shingle 
roof, siding exterior walls, concrete foundation, concrete basement 
and is heated by a hot air coal and wood furnace. The condition of 
this dwelling is average for age and type. The owners occupy 2 
rooms on the med-n floor and rent out the remaining 6 units. One 
room on the second floor is used as a conmion kitchen. 

Negotiations with the ov/ners confirm that they are prepared to sell 
for the sum of $24,500,00 as of June 30, 1971, subject to the owners 
retaining rent-free possession of their main floor suite until 
September 30, 1971, This purchase includes some furnishings and the 
City is to collect the rent from the remaining six tenants from 
July 1, 1971, 


Cont'd 
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Board of Administration, June 1971 (PROPERTIES - 2) 

C 1 ause 2 Cont'd. 


The above price represents ft fair- and rcasonrxble value for this 
property. Snid jjjiiount has been reviewed by Central Wor triage & 
Housing Corporation and the details of this transaction entered in 
their records. 

RECOMMENi;>ED that the Supervisor of Property and Insurance be author- 
ized to acquire this property for the suin of $24,500.00 on the foregoing 
basis, chargeable tp Code t>53l/l251." 

Your Board 

RECONB^iDS the foregoing reconunendation of the Supervisor of Property & 
Insurance be adopted. 


3. Acquisition - Georgia Viaduct Replacement 
818. 822 and 826 Main Street 

The City Solicitor and Supervisor of Property & Insurance 
report as follows: 

"Reference Is made to Item 1, Property Matters, October 16, 
1970 confirmed by Council October 20, 1970» authorizing the 
acquisition of Lots 3, I4. & 5» Block 21, D.L. 196, being 
818, 822 and 826 Main Street, for the sum of $61,000.00. 


This property wan conveyed to the City, consolidated with adjoining parcels end 
now forms part of the Right-of-way for the Georgia Viaduct Replacement. 

The owners had cliiEed S90, 000.00 representing thR vnlue to the ovmers but after 
further n'^.^rotirtiona , the owners' arent had agreed to recommend a settlotricnt 
in the sun of S;6 1,000. 00 to ccwcr all elements of claim. 

'^le o'lT.ers were not rrersared to ".ccent the basis of settlement siw^ested by their 
agent, and advised that future negotiationa be with their solicitor. There have 
been furciier neprotiaticns with the solicitor, Mr. Graham C. MacKensie of Brnidwood. 
Nuttal. LacKenzie, Brewer & Co., and the City Solicitor. We now have a letter 
indicatirg that settleEent can be accomplished for the sum of 354,000.00. 

The City Solicitor and the Supervisor of Property & Insurance have reviewed the 
indepenci nt appraisaln and the owners' compensable costs, such as appraisals, 
legal feen, frustration of the ur.e of the property by members of the owners' 
family in the conduct of their business located nearby. They have come to the 
conclusion that v.'hilc this appears to be the maximum which could be reccrLTondcd 
for acceptance, arbitration proceedings night very well result in a cost to the 
City of an amount considerably in excess thereof. 

RilCOi-uTl'inDi'lD that the City Solicitor and the Supervisor of Property & Insurance 
be authorized to settle the acquisition of the above property for the total sum 
of $64,000.00, chargeable to Code f/l72/H20." 


Your Board 

RECOMMENDS the foregoing recommendation of the City Solicitor 
and the Supervisor of Property and Insurance be adopted. 

Cont 'd. . . . 


3<^ 
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ij.. Consent to Assignment of Lease 

East of Ontario Street, North of 1st Avenue 

The Corporation Counsel and the Supervisor of Property and 
Insurance report as follows: 

"On July 9, 1968, the City granted a lease to City 
Construction Company Limited of Lot Block E, D. L. 
200A and Pt . of Parcel A, D.L. 2037, for a term of 28 
years. The Lessee desires to assign this lease in 
accordance with the terms set forth in the form of 
assignment submitted by it. 

The purpose of this assignment is to tie in with the 
sale of assets of Pentad Holdings Limited (formerly 
City Construction Company Limited) to City Construction 
Company Limited (formerly City Paving 1958 Limited) and 
the purchase by Ashland Oil Canada Limited, Columbia 
• Bitulithic Division, of all shares of City Construction 
Company Limited. 

Pentad Holdings Limited (successor to the Lessee) there- 
fore requests the consent of the City to the said assign- 
ment in the form submitted by it to the new company to 
be known as City Construction Company Limited. 

While the name of the City's Lessee is the same as that 
of the company which has taken over its assets, the 
corporate structure of the new company is changed from 
that of the original company and accordingly, approval 
of the assignment of the lease is required to protect 
the shareholders of the new company. 

RECOMMENDED that consent be given to the assignment in 
a form satisfactory to the Corporation Counsel and the 
same to be executed by the Mayor and the City Clerk and 
the City Seal affixed thereto." 


Your Board 

RECOMMENDS that the foregoing recommendation of the 
Corporation Counsel and the Supervisor of Property and Insurance be 
adopted . 

5.(a)Sales: Residential 
Champ la in Heights 

RECOMMENDED that the following applications to purchase received 
by the Supervisor of Property and Insurance be approved under the 
terms and conditions set down by City Council. These lots are 
marketed on the basis of fixed price in accordance with Council's 
instructions regarding the sale of single family residential lots 
in Ghamplain Heights, zone RS-1 . 


Cont 'd. . . 


J~to 
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Board of Administration, June 1971 
Clause 5 Cont'd. 


(PROPERTIES - 4) 


N.-iine 

Frrnk 
Vnuk 
& 

F:aria 
Vrmk 


re; Lot hU, D.L. 339, Pl?n 13659 
S/S 50th bot. Tyne & ToderJck 


Lot Appro x._ Size 

hh 52.5' X 125. 7U' 


Sales Pr ice 
$1U,000.C0 


Terms 

City 
Terms 

^ 9% 


Conditions 


Pritam 

Singh 

Rakhra 

Rajindfir 

Kaur 

Rakhra 


re: Lot 18, D.L. 339, Plan 13659 
S/S h9th Ave. EastofTyne 


18 h3.5' X 120' 
3935' 


12, 700. 00 


City Bulkhead Agree- 
Ternis ment 1' above 
© 9% lane. 

Public Utility 
Easement over 3.10' 
of ¥ 5' Plan LF536? 


Rcinhnrd 
Gorrolin 

"& 
Hilda 
Gogolin 


re: Lot 86, D.L. 339, Plan 13659 
S/S 53rd b pt. Tyne & Tod ericjc 


B6 59.97' X 110' 
F9".7H' 


$1U,500.00 


City 
Terms 

© 9% 


re: Lot 68, D.L. 339, Plan 13^59 

S/S 51 at Ave, bet. Tyne & Toderick 

Rudolf 68 likili' X 110. 5ij- ' $114-, 500. 00 City 
Hansel 1 0h,. 65 131.03 Terms 

& % 3% 

Marlene 
Hensel 
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Clause 5 Cont 'd . 

(b) Sales: Residential 
General 


Reccnmondnd that the followin^r off'sr to purchase r^-fi-ivccJ by the 3u-^rrvi'?or cf 
Property c*"; Insurancr; be approvna under th? terinn rnd conditions tet 6c\<n by 
City Council, being in this case the highc^st offer r'-'ceived. 


re: Lot h, Block 6, i~'.L. 31ii, Finn 1U018 
N/S 5Cth Avenue, ■^optof T^unbr r Street 


Name 

Ronald 
Gordon 
Senke 
& 

Myrtle 

Nancy 

Semke 


Let 
k 


Aoorox.Size 


Sales Price 


Irrcrular $21,500.00 
10,037 sq.ft. 


Torm s 
Cash 


Cond i tions 

This lot kTiovm 
to contain poat 
and no guarantee 
given to soil 
stability. 


(c) Sales: Commercial 
General 


RECOMMENDED that the following sale by tender received by the 
Supervisor of Property and Insurance be approved under the terms 
and conditions set down by City Council, being in this case the 
highest offer received. 

re: Lot 2, Block 170, D.L. 26[|A, Plan 11^.017, 
Situated S/W Corner 13th Avenue and 
Commercial Drive. Zoning C-2, Commercial 

Name Lot Approx. Size Sales Price Terms 


Perosa c 

Realty 

and 

Insurance 
Agencies 


101' X 122' $56,500.00 City 

Terms 
@ 9% 


Conditions 

Subject to 
a bulkhead 
agreement 


CONSIDERATION 

6. Request of the Crisis Intervention and 

Suicide Prevention Centre to Locate a 
Transient Information Kiosk on City Land 
Ad.jacent to the Exit to the ij.01 Freeway 

The Supervisor of Property & Insurance reports as follows: 


Cont 'd. . . . 


Board of Administration, June I4., 1971 ... . (PROPERTIES - 6) 
Clause 6 Gont 'd. 


"A letter has been received from the Crisis Centre of Greater 
Vancouver advising that they have received a Government grant to 
staff and operate one of the 50 kiosks that are to operate through- 
out Canada for 3 months during the summer from June 15th to 
September 15th. The kiosks are to serve as information centres to 
give youthful incoming travellers/visitors some idea of what is 
available in Vancouver in regard to medical aid, accommodation, 
food, cultural and artistic activities and availability of different 
facilities etc. 

It is their desire to erect a tent situated on City property located 
at Cassiar Street between Adanac and Napier Streets adjacent to the 
Provincial Government's offices. They have requested a 65 ' x 65 ' 
parcel of land on the basis of a nominal rental. 

The City Building Inspector advises: 

"Section 2.6 of the Building By-law gives Council the power 
to permit the erection of a tent for a temporary period. In 
the event that such permission is granted by Council, the 
applicant must deposit with the City a bond of indemnity to 
guarantee the removal of the tent and the clean up of the 
site. In addition, provision must be made for means of egress, 
fire protection and sanitation. I would not be opposed to the 
erection of this tent providing the applicant meets all required 
conditions. c 

The applicant must also satisfy the Medical Health Officer 
for clearance on sanitary arrangements, the Fire Warden's 
Office for clearance on fire protection matters and the 
Provincial Fire Marshal for clearance on exit provisions as 
required under the Fire Marshal Act. In addition, the 
applicant must get clearance under the terms of the Zoning 
By-law, this being a use which can be approved by the Tech- 
nical Planning Board after it has been considered by the 
Town Planning Commission." 

The Supervisor of Property and Insurance states that the site area 
should perhaps be expanded to 65 • x 125' with the tent located in the 
back part of the lot with a small sign referring to its location, 
thus reducing its impact on the residential property situated across 
the street, as well as removing it reasonably far distant from the 
traffic flow. An economic rental for the site based on its present 
RS-1 Zoning would be $35.00 per montli, and a bond in the amount of 
$100.00 is required as a guarantee that the land will be returned to 
a condition satisfactory to the Supervisor of Property and Insurance. 

The Director of Social Planning advises that the proposal to locate 
an information kiosk is an extension of the present role of the 
Crisis Intervention and Siiicido I'rcvention Centre for Gr<?ater 
Vancouver and comprises an integral part of the program for the 
handling of transients entering the Vancouver area and as such 
endorses the proposal. 
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The request of the Crisis Intervention and Suicide Prevention 
Centre for Greater Vancouver to erect a kiosk on City-owned land 
fronting on Cassiar Street between Adanac and Napier Streets, at 
a nominal rate for the three month period, commencing June 15th, 
is placed before Council for consideration." 


Your Board submits the foregoing report of the Supervisor of Property 
aiid Insurance for consideration. 


Gont 'd. 


U3 
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Board of Administration, June ij., 1 971 (PROPERTIES - 7) 

Clause 6 Gont ' d . 


If the Council are In favour of the application, It Is 
suggested that It be approved subject to: 

a) the conditions enumerated by the City Building 
Inspector; 

b) a bond for the amount of $100 be provided as a 
guarantee that the land will be returned to a 
condition satisfactory to the Supervisor of 
Property and Insurance; 

c) the necessary permits are obtained, Including 
sonlng; and 

d) Council's determination as to whether an 
economic rent of $85,00 per month should be 
paid. 


INFORMATION, CONSIDERATION AND RECOMMENDATION 

7. Sale of City-owned Lots on 37'th Avenue 

between Chester and Inverness Streets 

The City Engineer and the Supervisor of Property and 
Insurance report as follows: 


"On Mav L.tb 1971, the City advertised for sale t«n corner lets situated 
Tu the S^h sldo of 37tlf Av.nue between Chester .nd Inverness Streets. 
A most of these lots are presently beine used by tl- o'^-s of the 
Pbuttinr Dronerties, abuttinr nronerty ovmers wer- notrf^od of the 
TZ.^Zk salo As a result of this notification, T!rs. Helen Jorrensen 
Tstls£:^^Al St^;:t has written to His ^orship ^^-^^^^ 
. e-tition for the "orevention of the s^.le" of thcs-^ lots. ^=^Pi^" °; 
the letier are circulated to Council ..embers to,-cther with -f;^^^ 
photorranhs showing the area in question. The petition is on file in 
the City Clerk's Office. 


The following information is presented for Council members 
so tlnat they may have some knowledge of the background of 
this matter. The present width of 37th Avenue from Praser 
to Culloden St. is 33". The City, between the years 1920 
and 1953» acquired, by tax sale and purchase, ten lots on 
the North side of 37th Avenue between Chester St. and 
Inverness Street. These lots which flank on 37th Avenue 
were placed on reserve pending the possible future widening 
of that Avenue. Until 1968, this portion of 37th Avenue was 
unpaved and complaints had been received by the Engineering 
Department from local residents respecting problems created 
by irregular parking of vehicles (there being inadequate 
delineation of the edge of the road surface) , with requests 
for the street to be paved and curbed. No requests for 
widening were received. At this time, the Engineering 
Department reviewed the situation with respect to widening 
37th Avenue. It was determined that the widening of this 
portion of 37th Avenue, which has a jog at each end of the 
ten-block strip and therefore light traffic volume with 
little or no through traffic, did not warrant the cost 
involved in acquiring the additional \\S% of the properties 
flanking on 37th Avenue which would be required, and which 
are privately owned and improved with homes. 


Gont 'd. 


Board of Administration, June 1971 (PROPERTIES - 8) 

Clause 7 Cont'd . 

(In addition to the acquisition of the pri vately-oi-.'nod nroperties, it 
would be necessary now for the City to tyke into nccounu the cost of 
removing and replacing overhead street lirhtin^-, fir."! hydrantr?, fnd 
curbs and frutters. ) 

Acccrdinply, the engineer acceded to the roquosts of tho local residents 
and portions of 37th Avenue were paved to a ?U ft. iridth in 1968 ".nd 
1969, and the lots in question were relenr:ed for sale in December 1973. 
After establishing portions of the lots required by the City ■•''nrinoor 
for Isne purposes and corner cut-offs, they vjorc advertised for sr-le on 
May hth I97I, with tenders closing on I^-'y ??th 1971. 

It has been the oolicy to advise those persons who have requested to be 
advised of the proposed sale of a particular lot. Our records shovr 
only three neople who had made such n rerucr.t with ref:p--ct to the;-'^ lots 
and they were advised and were given a copy of the advertisement. In 
addition, records showed garden permits h'^d been taken out on t?u'ee of 
the lots and the holders ver^ notifi'-^d -n '"-eeiiib'^r 1970 tint tb-ir 
permits would not be renewed and the lots irould be ."cK'^rtised fcr rale 
in the Sprinq. An insDOction of the area tvro or three weeks prior to 
advprtir:inr shov-'d almost all the lots to be in use by the abuttiri-' 
property owner and improvements in the form of fences, hedfor;, clothes 
lines, swinrs f'tc. .-rirt. ^'irht of th'^ tnn lots hfiv" boon i nrorr.e^nt.od 
into the adjacent privat'-'ly oviTi'-d lot by ,5 f.:nee or lir-dr^-. 

As the lots W'^re being advertised for sale to the public, it was con- 
sidered advisable to request the removal of the improvements and it ims 
fcr this r(;e';;..n that the abutting* ercnsTty owiers were notified that 
the lots vrere to be cffer(;d for sale. Letters advising of the intended 
sale and requer.tin;^ removal of improvements were delivered by hand to 
the reristered ovmers of the abutting lots. All letters were delivered 
by May )ith, the date of advertising. 

Briefly, Mrs. Jorgensen gives the followi.ng reasons for requesting the 
lots be withdraivn from the market. 

(1) There are many traffic accidents in the area and the 
narrow vddth of the street is hazardous. 

(2) The lots are not full-sized building lots. 

(3) The adjacent prooerty o'ners had tri-^d to buy the 
propf^rties in the past. 

(k) Insufficient time was given the abutting owners. 

In answer to these reasons: 

(1) The Enpineering Department records show no complaints being received 
with respect to ha?.«rdous traffic conditions on this portion of 
37th Avenue. The accident history is quite low, there being only 
13 recorded accidents on this 9-block length of 37th Avenue in the 
past 5 years. 

(?) The lots in question are 33' x 98' and 33' x IO8' , the same size 
as the developed abutting lots and lots in the general area and 
as such vrere released for sale by the Director of Planning. 

(3) As stated previously, they were withheld from sale ponding a 
decision on the possible widening of 37th Avenue and when they 
were released for sale, the abutting ovmers were notified. 

ih) Holders of garden permits were notified in December 1970. All 
persons of whom we had a record of their interest were notified 
by May hth 1971. Tenders closed May ?5th 1971. 


Cont 'd. . . . 
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Board of Administration, June 4, 1 971 (PROPERTIES - 9) 

Clause 7 Cont'd . 


With respect to the petition, $0% of the owners of property abutting the 
City's lots have not signed, and of the 28 properties represented, 5 
abut the lots in question. 

The estimated market value of the 10 lots is in excess of $100,000.00. 
In the event that a portion of each lot is used for widening, the value 
of the residual portion of the land would be extremely low. 

Tenders for the City-o^med lots were opened in the usual manner at a 
meeting of the Board of Administration held on Kay 25th 1971. There 
were a total of 18 offers received. Those offers which, imder normal 
circumstances would be recommended for acceptance are as follows: 


Name 

Le^al 

Approx 
Si?.e 

Sales 
Price 

Terms 

Conditions 

Morawsky, 

KU£0 

Lot 18, 
Blk. 18, 
D.L.668/69/;'0 

33' X 98' 

$11,81^0 

City 
Terms 
J§ 9% 

Nil 

Br.ite 

Constr. 

Itri. 

Lot 19, 
PI t-.l6 

T).l.66?/6^/iO 

33' X 98' 

.:^ii,ioo 

City 

Torrr.s 

Nil 

H'.v-o 

y.ov sky 

let 13, 
r-1;-. 10 

33' X 9S' 

;i;ll,820 

City 
o 9<.t 

Nil 

Krause 

Pros. 

Conritr. 

Lot 18,- 
PIV. It 

D.L. 660/69 70 

33' X 108' 

$11,100 

City 
T'.^rms 

'K 

Sub.i'-ct to 

bulkhnad 

nrrormpnt 

Tho forof 

-oinr; I'cpcrt is 

submitted 

for Council 

'n ^nforration nnd 

con- 


sideration. In the event that Council approves the marketinc; of these 
lot3 It is recommended that the sales indicated as acceptable in the 
foregoing report, be approved under the terms and conditions set down 
by City Council, beint; in each ca?e the highest offer. 


The Council is reminded that at its meeting of June 1, 1971* 
Council agreed to hear delegations on this matter at its meeting on 
June 8, 1971. The City Clerk has made these arrangements. 
Circulated for the information of Members of Council is a map and 
photographs taken of the subject lots. 

Also circulated are copies of petitions and correspondence received 
on this matter. 


FOR ADOPTION SEE PAGE(S) ioZi./' 
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FINANCE MATTERS 

RECOMMENDATIONS 


1. Provincial Courts (Family Division) 
Court Officers Uniforms 


His Honour District Judge L. S. Eckardt has requested that 
while Family Division Courts are sitting, a uniformed Court Officer 
be in attendance at all times. 

At the present moment, the staff complement is as follows: 

1 Court Officer I 

2 Summons Officers (acting as Court Officers 

while courts are in session) 
1 Part-time Summons Officer. 

These employees, to date, have been dressed in their own 
personal clothing to keep the atmosphere of the courts as informal 
as possible. Because there has been violence and threatening action 
against the Judge in recent months, it is felt that a uniformed 
officer being present will provide an atmosphere of restraint and 
lessen the possibility of further violence. 

The cost of providing uniforms for the Court Officer and 
two Summons Officers in the initial instance will amount to approx- 
imately $624.00. The issue being as follows: 


Quantity 

Description 

Cost Each 

Total 

1 

Cap and badge 

$ 9.00 

$ 9.00 

2 

Ties 

.55 

1.10 

4 

Shirts 

4.66 

18.64 

2 

Tunics 

57.04 

114.08 

2 

Trousers 

20.46 

40.92 

1 pair 

Oxfords 

14.28 

14.28 



5'fo Sales Tax 

$198.02 



9.98 




1208.00 


Approximate cost for 3 Officers - $624.00 

Renewal of original issue is to be based on proof of need, 
and budgeted for in the usual manner. 

The Comptroller of Accounts advises that funds can be made 
available for this purpose from the Contingency Reserve. 

This report has been discussed with the Business Manager 
of the Municipal and Regional Employees' Union, who concurs with 
the recommendation. 


Your Board RECOMMENDS that the sum of approximately 
$624.00 be transferred from the Contingency Reserve for the purchase 
of these uniforms. 
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Board of Administration, June 4, 1971 (FINANCE - 2) 

Sinking Fund and Investmen t Hatters - April, 1971 

The Board considered the following report of the Director of Finance respecting 

(a) Security transactions during the month of April, 1971. 

(b) Summary of Securities held by the General and Capital Accounts as 
at Apri 1 30, 1971 . 

GENERAL AND CAPITAL ACCOUNT TRANSACTIONS 


Date 


Afii 


Af t 


27 
27 
29 
30 
30 


Bank Deposit Recei pts Purcha se d for Redemption in May, 1_971 


Toronto Dominion Bank 
Toronto Dominion Bank 
Toronto Dominion Bank 
Toronto Dominion Bank 
Toronto Dominion Bank 


May 3/71 $ 400,B7.26 

May 1V71 600,908.22 

May 14/71 1 ,702,270.55 

May 11/71 600,5^2.^7 

May 17/71 400,55P.90 


;'c A jV A -\ A jV A A A A A A A A A A A A A 


SINKING FUND TRANSACTIONS 


"Too, 000. 00 
600,000.00 
1 ,700,000.00 
600,000.00 
400,000.00 

$3,700,000.00 


6 

17 
15 
1 1 
17 




Matur i ty 

Matur i ty 



Term 

Yield 


Type of Security 

Date 

Value 

Cost 


Days 

% 


Bank Deposit Receipts Purchased 

for Redemntion in April, 1971 




1 

Royal Bank of Canada 

Apr. 

30/71 

$ 1 ,002,582. 19 

$1 ,000,000. 

00 

29 

3.25 

1 

Toronto Dominion Bank 

Apr. 

30/71 

1 ,002,582. 19 

1 ,000,000. 

00 

29 

3.25 

2 

Bank of Nova Scotia 

Apr. 

6/71 

1 ,000,301 .37 

1 ,000,000. 

00 

4 

2.75 

7 

Bank of Nova Scotia 

Apr . 

16/71 

2, OOt ,479.45 

2,000,000. 

00 

Q 

3.00 

8 

Bank of Nova Scotia 

Apr. 

16/71 

1 ,500,904.1 1 

1 ,500,000. 

00 

8 

2.75 

16 

Bank of Nova Scotia 

Apr. 

30/71 

1 ,001 ,319.45 

1 ,000,000. 

00 

14 

3.44 

19 

Bank of Nova Scotia 

Apr. 

30/71 

1 ,000,904. 1 1 

1 ,000,000. 

00 

1 1 

3.00 

20 

Toronto Dominion Rank 

Apr. 

30/71 

1 ,000,036.99 

1 ,000,000. 

00 

10 

3.42 

21 

Bank of British Columbia 

Apr. 

26/71 

600,246.58 

600,000.00 

5 

3.00 

21 

Toronto Dominion Bank 

Apr. 

27/71 

700,287.67 

700.000. 

00 

6 

2.50 

22 

Bank of Nova Scotia 

Apr. 

28/71 

500,226.03 

500,000. 

00 

6 

2.75 





$11,311,770.14 

$11 ,300,000. 

00 




Cate 


Type of 
Secur i ty 


Debentures Purch ased 
Aflr. 1 City of Vancouver 6!^; 
1 City of Vancouver S% 


Matur i ty 
Date 


Matur i ty 
Value 


Pr i ce 


Cost 


June 15/80 $ 50,000.00 
May 1/78 50,000.00 

$ 100 000.00 

AAAAAAAAAAAAAAAAAAAAAAA 


$87.50 

84.25 


Term 
Yrs/Mos 


43,750.00 
42,125.0 

$85,875.00 


9/2 
7/1 


7.94 
7.95 


CEMETERY PERPETUAL CARE TRANSACTIONS 


Date 


Ap 


r.2 

2 
2 
2 


Type of 
Secur i ty 


Matur i ty 

Matur i ty 

Pr ice 

Cost 

Te rm 

Yield 



Date 

Value 




Yrs/Mos 

t 

Debentures Purchased 








City of Vancouver 


Sept. 1/86 

$1 ,000.00 

$106. 

38 

$1 ,063.80 

15/5 

B.50 

City of Vancouver 

3h% 

Sept. 1/88 

2,000.00 

106. 

75 

2,135.00 

17/5 

8.50 

City of Vancouver 

31% 

Sept. i/89 

1 ,000.00 

106. 

92 

1 ,069.20 

18/5 

8.50 

Greater Van. Reg. 

Dist. 

3i May 1/90 

2,000.00 
$6,000.00 

109. 

37 

2, 187.40 
$6,455.40 

19/1 

0.50 


Cont'd. 
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Board of Administration, June 4, 1971 (FINANCE - 3) 

Clause No. 2 (Cont'd.) 

(p) GENERAL AND CAPITAL 

Summary of Secur it ies Held a s at AnrilJO. 1971 
Type of Secu rity Par or Matu rity Value Cost or Book Veil ue 

S po r_t_ Te^rn^ 

Bank Deposit Receipt due 1971 $3 , 70^S 'i 77 • ^0 $3_,_700 ,000. 00 

M 3d i um Term 


B.C. Hydro & Power Authority 1% 

Parity Bonds due Sept. 1/75 $ 200,000.00 $ 200,305.59 


ICOMMENDATION : Recommended by your Board that the report of the Director of Finance 
on Sinkinq Fund Matters for April, 1971 be confirmed. 


3. Purchase of Outside Services (POSER) 
Fraserview Library Conununity Survey 

The Director of Social Planning/Coimnunity Development reports 

BR follows: 

"In compliance with Council's resolution of April 20, 1971, 
that 'Purchase of Outside Services' by the Department are sub- 
ject to Council's prior approval, the following request for 
funds is submitted. 


Backg-round 


The "Vancouver Library in co-operation with citizens of Fraserview 
community has conducted a survey of the area in order to: 

- publicize the advent of the new Fraserview Library; 

- collect data helpful in the selection of books geared to local 
interest ; 

- involve Fraserview residents in programs to be developed by 
the library. 

The staff person employed by the Vancouver Piiblic Library has 
fulfilled the Terms of the Survey and the Library's Si', 400 
budget for the survey has been expended. 

In addition to the mere collection of inf ormai,ion , the survey 
generated citizen interest in a number of related community 
questions. For example, how can housebound elderly people 
utilize the library's services, the need for rurmmer programs 
involving children's story-telling hours, how best to provide 
a complementary mobile library service. 

The Fraserview Library Survey has demonstrated the ability of 
different organizations and interest; groups to work together on 
an important"community project. The community development 
worker in Fraserview played a key role in this liaison between 
organizations, citizens and professional fiel<a staff from vari- 
ous disciplines. 

In order to suc(-essf ully exploit the community interest that 
has been generated a follow through pT'Ogrom is underway and 
should be continued until fulltime library staff are employed 
in early August. The library itself has no additional funds 
for this purpose. The amount required is S700 to cover the 
salary of one person. 


Cont'd. 
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Kecommendation : 

That S700 be approved to allow the Library's survey staff 
person to continue working in the Fraserview community ^or the 
months of June and July, 1971. Funds are available from Purchase 
of Outside Services Account Niimber '7801/15. n 

Your Board RECOMMENDS the foregoing recommendation of the 
Director of Social i'lanning-/Community Development be approved. 

(Copies of Council's Resolution dated April 20, 1971, are 
circulated for information.) 

CONSIDERATION 


4 . Proposed Study of Property Tax Structure 

Under date of May 21, 1971, the Vancouver Central Council 
of Ratepayers has, advised of the following resolution which was 
passed at its meeting held May 20, 1971: 

"We urgently request that a committee be struck immediately, 
for the purpose of a study into the property tax structure 
within the City with the following objectives. 


(a) To hear and assess presentations of interested 
groups dealing with this question. 

(b) To formulate a plan for the revision of the tax 
structure with emphasis on tax relief for low 
and fixed income groups. 

(c) The committee prepare a brief to be presented 

to the Private Bills Committee of the Provincial 
Legislature at opening session of 1972 — 
concerning any Charter Amendments required to 
implement such revision of the tax structure." 

Your Board submits the foregoing for the CONSIDERATION 
of Council. 


5 . Amchitka Island Nuclear Tests 

A letter has been received from "Amchitka 2" asking for 
Council approval of a proposed resolution submitted T:)y the organization 
concerning the proposed nuclear testing on Amchitka Island. 

Your Board submits the matter for the CONSIDERATION of 

Council . 

(Copies of the communication from Amchitka 2, together 
with the resolution, are circulated for the information 
of Council.) 
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6. Hospitality - The International Association 
of Auditorium Managers ' Convention 

The Convention of The International Association of 
Auditorium Managers will be held in Vancouver from July 25 to 29, 
1971, with some 400 Managers from all parts of Canada and the 
United States in attendance. Including delegates' wives and trade 
show exhibitors, the total attendance will doubtless exceed 800 
persons . 

While it is usual in other centres for the host city 
to give a luncheon or dinner, it is deemed more appropriate to 
request a grant of $800 towards the cost of food and refreshments 
to be served at the opening of the Industry Trade Show held in 
conjunction with the Convention. 


The selection of Vancouver as the 1971 Convention site 
out of the dozens of other cities on the continent is of consider- 
able economic advantage to our City. The Theatre Manager is 
anxious to extend to the delegates a most cordial Vancouver welcome. 

Your Board notes that Council has dealt with similar 
requests as follows: 


May 1968 - Town Planning Commission - $1,500 Approved. 

Grant re National Planning Post - 
Conference . 


Feb. 1968 - Canadian Public Health Association - Not Approved. 
Sponsoring Luncheon re Annual 
Convention . 


Jan. 1968 - Canadian Building Officials Assoc. 

& Building Inspectors Association 
Costs towards Conference banquet 
& registration fees. 


$160 for fees 
and $500 towards 
banquet approved, 


Your Board submits this matter for Council CONSIDERATION. 


7 . Flooding of Skagit Valley 

A letter has been received from the ROSS Committee, which 
was founded to prevent the flooding of Skagit Valley. 

The organization has asked the City of Vancouver join 
with the Committee's members in protesting the flooding of the 
Skagit by sending the Conimittee a letter stating opposition to the 
flooding. It is intended that the ROSS Committee would then 
present such letter to the International Joint Commission on 
Boundary Waters. 

The ROSS Committee has attached a copy of a resolution 
passed by the Lower Mainland Parks Advisory Association opposing 
the flooding. 

Your Board submits the foregoing for the CONSIDERATION 
of Council. 

(Copies of the ROSS Committee letter and resolution are 
circulated for the information of Council.) 
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INFORMATION 


8. Taxation Based on 100% Value 
of Land and Improvements 

Your Board has received the following report from the Director of Finance: 

"On Nay l8, 1971 Council passed the following resolution -- 

'THAT the City Council obtain a report from the Board of 
Administration on the effect of taxes based on ]00Z of 
land value and 100?! of the value of improvements.' 

Changing the percentage of improvements taxed (or land) is one means of 
changing the incidence of taxation. Council used this means in 1969 when the percentage 
of improvements taxed for general purposes was increased from 50Z to 7St. Section 
37^ of the Vancouver Charter Imposes an upper limit of 75% on the percentage of 
improvements that can be taxed for general purposes. 

The reason that shifts in the incidence of taxation can be achieved by 
changing the percentage of improvements taxed occurs by virtue of the different 
ratios of land to improvements applying to different categories of property. 
For example, single family residences have a current average ratio of land value 
to improvement value of 1 (Land) to 0.8 (trap roVftments) whereas apartment buildings 
have a current average ratio of land value to improvement value of 1 (Land) to 
3.1 (Improvements). 

Gener al Purposes Taxes in 1971 

The followinq table shows the percentage share of general purposes taxes 
levied on each category in 1971 and what the percentage share would have been if 
improvements were taxed at lOOl. 

T able 1 - 1971 General Purpos e s Taxe s 
Percentage Share of Total General Taxes by Categ ory of Pr oper ty 


Category of 
Property 


Percentage Share 
Using Taxes Calculated 
on 100?; of Land + 75% 
of Improvements (Actual 
1971 Levy) 


Percentaqe Share 
Using Taxes Calcul- 
ated on 100"', of Land 
+ 100'/, of Improve- 
ments 


Approx imate 
Percentage In- 
crease or De- 
crease in Taxes 
Paid by the 
Category of Prop. 


Vacant Land 


1 .7Z 


1 


17i^' decrease 


Res i dent i a 1 

Single family residential 
Duplex & Equivalent 
Convers ions 

Combined with Commercial 
M i see 1 1 aneous 


2.r) 

.6 
. 1 


^^3.3 
2.7 

2. '4 

.6 
. 1 


3'' decrease 
3^'"'. decrease 


Apartments 
Ccxnme rc i a 1 
I ndus t rial 


1 r>.n 

23.7 
9.1 


13.1 
2^. 1 
9.5 


6't> increase 
1 i ncrease 
tax I ncrease 


The table shows that the maximum benefit is realized by vacant land. Single 
family residential and duplexes also benefit. Apartments suffi^r the maximum disadvant- 
age, followed by industrial and commercial in that order. 

The result of increasing the taxation on improvement, is to decrc^asc the 
taxation on land, which explains why vacant land receives tho naximum benefit. Apart- 
ments have th« highest average improvement to land ratio and therefore suffer the max- 
imum disadvantage. 


It should be noted tihat the above statements refer t( the average property 
in the categories. While one finds that the single family residential properties 
are heavily clustered around the average, the same does not apply to the apartment 
and commercial properties. Table 1 shows the apartment category receiving a 6"' 
increase in its general tax load. In point of fact the older, smaller apartment 
properties might actually receive a slight reduction in taxes, while the newer 

high rise towers would certainly receive an increase greater than 6;^ in their 


Cent ' d . 
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tax load. Exactly the same reasoning applies to commercial properties. 

To, show the effect on the average single family residence the following 
table illustrates the 1971 general purnoses taxes that would be paid by the average 
single family residence at varying levels of improvement taxation. 


Table 2 - Average Single Family Resid ence 


Taxes Calculated on 


100?; land + 50^ improvements 
100% land + 75^ improvements 
100% land + 100% improvements 

Legal Consideration 


What the 1971 General Purpose Taxes 

Would be on Average Single Family Residence 

$ 282 (applicable prior to 1969) 

$ 270 (1971 actual) 

$ 262 (current Council inquiry) 


To increase the percentage of improvements taxed to a level beyond the 
present 75% would require a Charter amendment. 

School Taxes 


The City has no control over the percentage of improvements taxed for 
school purposes. The Public Schools Act (Sec. I98) sets the percentage of improve- 
ments taxable for school purposes at 75%. The Assessment Equalization Act also refers 
to the 75% level, in determining the distribution of school grants by the Province. 

However, for the information of Council, the following table presents 
for school taxes the information that Table 1 presented for general purposes taxes. 

Table 3 - 1971 School Purposes Taxes 
Percentage Share of Total School Taxes by Cate g ory of Property 


Category of Property 


Percentage Share 
Using Taxes Cal- 
culated on 100% of Land 
+ 75% of Improvements 
(Actual 1971 Levy) 


Percentage Share 
"sing Taxes Cal- 
culated on 100% of 
Land + 100% of 
I mp r nvemen t s _ 


Approximate Percent- 
age Increase or 
Decrease in Taxes 
Paid by the Category 


/acant Land 

1 

5% 

1.2% 

20% decrease 

^es ident iai 





Sinale family residentia 

ko 



38.3 

decrease 

Duplex S Equivalent 

2 

5 

2. it 

it% decrease 

Convers ions 

2 

1 

2.0 


Combined with Comnercial 


5 

.5 


M i see 1 1 aneous 


1 

. 1 


\partmpnts 

13 

5 

lit.l 

iti% increase 

'omme rc i a 1 

21 

1 

21.2 

i % increase 

ndustrial 

8 

2 

8. it 

2^% increase 

5.C. Hydro 


7 

.7 


lachinery £ Equipment 





Commercial & Industrial 

5 

3 

6.0 

13% increase 

B.C. TpI . , etc. 

2 

2 

2.5 

13^% increase 

B.C. Hydro 

2 

3 

2.6 

13% increase 

iote: Table 3 differs from 

Table 

1 in that B.C. 

Hydro land and 

improvements are taxabl 

for school purposes. 

as i s 

commercial and 

industrial machinery and equipment." 


Your Poard submits the above report of the Director of Finance for Council 
nf ormat i on . 
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RECOMMENDATION AND CONSIDERATION 

9. Tender No. 12-71-10 - For the Supply 
of Policemen's and Firemen's Caps 

The Chief Constable, Fire Chief and Purchasing Agent report 
as follows: 

"Tenders for the supply of Policemen's and Firemen's Caps were 
opened by your Board on May 10, 1971, and referred to the 
Chief Constable, Fire Chief and Purchasing Agent for report. 

Funds for all purchases are provided in the annual revenue 
budget. 

The 5% Provincial Sales Tax is in addition to all prices 
shown in this report. 

This report recommends in the case of Firemen's Caps, but 
Policemen's Caps are being submitted for Council consideration 
because both local preference and Union Status are involved. 

RECOMMENDATION (Firemen's Caps) 

We RECOMMEND acceptance of the low bid which was submitted 
by Western Cap and Garment Ltd. in the amount of $4,636, plus 
5% Provincial Sales Tax, for Firemen's Caps, which will be 
made by union labour in Vancouver, subject to contract 
satisfactory to the Corporation Counsel. 

COUNCIL CONSIDERATION (Policemen's Caps) 

Bid No. 1 - was submitted by Stokes Cap & Regalia Ltd. at a 
price of $1,912.50. This bid is not acceptable 
because it does not meet the style or construc- 
tion specifications. 

Bid No. 2 - also submitted by Stokes Cap & Regalia Ltd. at a 
price of $2,240.50 for caps made by non-union 
labour in Ontario. 

Bid No. 3 - was submitted by Western Cap & Garment Ltd. at a 
price of $2,448. This bid has 50% local content 
so a 5% local content allowance must be made, and 
this brings the price, for the purpose of comparing 
bids, down to $2,367.30. These caps are made by 
union labour in Vancouver, and the local content 
adjusted price is $126.80 or approximately 5% 
higher than Bid No. 2. 

Both Bids No. 2 and 3 meet specifications and are acceptable, 
but the Chief Constable has a slight preference for the appear- 
ance of the caps offered in Bid No. 2. 

When Council has made the award contract/s will be prepared to 
the satisfaction of the Corporation Counsel and signed by your 
Board. " 

Your Board RECOMMENDS that the recommendation of the Chief 
Constable, Fire Chief and Purchasing Agent for FIREMEN'S CAPS be 
approved, and submits the foregoing report regarding POLICEMEN'S CAPS 
for the CONSIDERATION of Council. 


FOR ADOPTION SEE PhGi^f J.Ax... 


5% 
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BOARD OF ADMINISTRATION 
PERSONNEL MATTERS 
REGULAR REPORT MAY 28, 1971 

RECOMMENDATIONS 

1. Salary and Classification Review - One Position, 
Building Service Worker and Stationary Engineer, 
Department of Permits and Licenses . 

The Director of Personnel Services reports as follows: 

"The three positions of Stationary Engineer I, Stationary Engineer II 
and Building Service Worker and Stationary Engineer in the Permits 
and Licenses Department were reviewed early in 1970 and reported on 
to Council on May 5th, 1970 with the provision for further consider- 
ation in the fall of 1970. This further review was to be conducted 
in order to ascertain if the operation of the air conditioning 
equipment in the East Wing would have a substantial effect on the 
work and responsibilities of the incumbents of these positions, and 
this matter will be reported on separately at a later date to the 
Board of Administration. 

In the meantime, however, this review brought to light certain changes 
in the work of the position of Building Service Worker and Stationary 
Engineer, occupied by W. Marquart. I note that prior to 1970, the 
incumbent spent somewhat over one half of his time operating the 
heating plant in the City Hall and the remainder performing normal 
janitorial duties. With the addition of the East Wing, however, 
the heating plant has had to be operated longer periods during the 
winter months, and also was operated all through the summer of 1970 
as it was found necessary to supply heat to the first floor of the 
East Wing. As a result of this, Mr. Marquart's time spent operating 
the heating plant has increased to about 90% of his working hours. 
Consequently, I recommend that this position be temporarily reclassi- 
fied as Stationary Engineer I, Pay Grade 17 (552-660) effective 
June 1st, 1970 and to continue through to December 31st, 1971 as 
the situation is expected to continue all through this year. As it 
is my understanding that certain changes in the City Hall heating 
system are being proposed, I will again conduct a review of this 
position at the end of 1971 to assess the effects of possible changes 
in the work. 

The Comptroller of Accounts advises that the additional funds for 
this proposal estimated at $600. for 1970 and 1971, and including 
fringe benefits are available within the departmental budget. 

The Director of Inspections and the Business Manager of the Municipal 
and Regional Employees Union both concur with this recommendation. 

This report was not presented to Council at an earlier date due to 

delays in acquiring the necessary approvals and, due to the fact that 

I was not immediately aware of the changes that occurred in the 
position. " 


Cent ' d . 


Board of Administration, May 28, 1971 (REGULAR PERSONNEL - 

Clause No. 1 (Cont'd.) 


5t} 

2) 


SUMMARY 


Incumbent 


Present 

Classification 


Proposed 
Classification 


Effective 
Date 


W. Marquart 


Building Service Stationary Engineer I 

Worker and Stationary P.G. 17($552-660) 
Engineer 

P.G. 16 ($527-631) 


June 1/70 
to 

Dec. 31/71 


YOUR BOARD 

RECOMMENDS that the above recommendation of the Director of 
Personnel Services be adopted 


FOR ADOPTION SEE PAGE(S) 


5 


MINUTES 


MAY 26, 1971 


OFFICIAL TRAFFIC COMMISSION 


A meeting of the Official Traffic Commission was held in the No. 1 
Committee Room on Wednesday, May 26, 1971, at approximately 3:00 P.M 


Adoption of Minutes 

The Minutes of the meeting held April 5, 1971, were adopted. 


1. Off-Street Parking as Part of the 
Rental of a Suite 


At the last meeting of the Commission, the Corporation Counsel 
submitted a report dealing with the question of including the 
provision of off-street parking as part of the rental of a suite 
in new apartment developments, and to investigate the retroactive 
features of the problem. The Commission tabled the matter at 
that time as the Chairman was on leave of absence. 

In a report dated March 24, 1971, the Corporation Council reported 
as follows : 

"At present our powers in respect to off-street parking are 
limited to those contained in section 306 (r) of the Charter. 
This section provides that in the construction of any build- 
ing, suitable provision shall be made off-street to accom- 
modate such number of motor vehicles as Council may by by-law 
prescribe. It is immediately apparent that this power is not 
sufficient to enable us to demand that an off-street parking 
stall shall be included in the rental of a suite , nor are 
there any retroactive powers in this section. It is possible 
of course to request the Legislature to grant us such powers, 
but before any such course of action is undertaken the follow- 
ing matters should be carefully considered. 

The only practical and equitable method of achieving the 
desired end would be to require that in the construction of 
apartment buildings in any zoning classification, at least one 
off-street parking stall must be constructed for each suite. 
This might be more than is required in many areas , and perhaps 
the City Planner could report further on the ramifications of 
such a policy. Assuming that this were done, it would seem 
logical that we then acquire power to provide that an owner 
cannot make any additional charge for the parking stall, and 
that the use of the stall is automatically included with the 
rental of a suite. 

It is reasonable to assume that the owner will attempt to 
recover, where possible, the cost of providing this parking 


PRESENT : 


Alderman Linnell , Chairman 
Alderman Rankin 
Commissioner Ryan 

Superintendent Oliver, City Police Department 
Mr. R. C. Boyes, Assistant City Engineer 
Mr. J. S. Stearman, Board of School Trustees 


ALSO PRESENT ; Mr. J. M. Thornton, Vancouver Traffic and 

Safety Council 


CLERK: 


D. Scott 
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space with an enhanced rent. This raises problems for the 
substantial number of tenants who have no automobile. 
Furthermore, it does not provide a solution to the problem 
that even people with off-street parking space will park on the 
street if the street parking is more convenient. The only- 
effective remedy is complete restriction of parking, which 
then affects residents in houses, visitors, etc. and is not 
really a solution to the immediate problem. In addition it 
is difficult to envisage how any such regulation could be 
policed. If the tenant had no automobile and was prepared to 
give up his right to the parking stall in return for a reduc- 
tion of rent, it is unlikely that there would ever be any 
complaints, and in the absence of complaints it is unlikely 
that violations of tfie by-law would become known. 

Whether or not we wet^e successful in pursuading the Provincial 
Government to give us retroactive powers in this regard, the 
problem still remains that most existing apartment blocks do 
not have enough off-street parking to give each suite one 
stall. The question then would be, how is the owner to 
allocate the existing parking stalls. In addition this would 
seem to give an unfair advantage to the owners of the apartments 
that have no off-street parking at all. 

I have discussed this matter with the City Engineer and he has 
pointed out that although this matter was raised in connection 
with Killarney Gardens, the real problem created by the lack 
of, or non-use of, parking exists in the West End. The West 
End problem was thoroughly canvassed in the Board of Administra- 
tion report dated July 27, 1970 to the Standing Committee on 
Planning and Development. For your convenience, I have attached 
a copy of this report, and I would bring to your attention 
particularly pages 2, 3 and 4. 

In summary, the City does not now have the power to require an 
owner to provide parking with the rental of a suite. It is 
unlikely that if we requested such a power, that it could be 
made retroactive, since it could not apply to buildings with 
no off-street parking, and it is difficult to suggest an 
equitable solution for those buildings with some, but overall 
an insufficient amount of parking. Furthermore, even if all 
apartments, new and old, had one parking stall for each suite, 
this proposal does not afford a solution to the enforcement 
problem, (i.e. how to make people use them), and has the dis- 
advantage of being somewhat inequitable in respect of those 
who do not own automobiles." 

After due consideration, it was 

RECOMMENDED that the report of the Corporation Counsel dated 
March 24, 1971, be received. 


2. Replacement of Traffic Control Signal 
Kingsway and Clark Drive 

At a meeting of the Commission on April 20, 1971, the City Engineer 
submitted a report dated March 19, 1971, and representatives of 
the Kingcrest Merchants were present as delegations. The Merchants 
were objecting to the change in the traffic control signal at the 
intersection of Clark Drive and Kingsway from a standard signal 
control to a pedestrian actuated control. At that meeting, it was 
recommended : 


/ continued. 
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(a) that the City Engineer report back on the relationship 
between the signals at Clark and Knight Street on 
Kingsway compared to the signals at Wessex and Joyce 
Street on Kingsway; 

(b) that the City Engineer report on the date of the paving 
planned for Clark Drive; 

(c) that the City Engineer arrange for further traffic checks 
and observations of this corner; 

(d) that Superintendent Oliver report back on the accident 
picture at this intersection, i.e. six months before 
the installation of the pedestrian actuated signal to 
date . 

The City Engineer in a report dated May 18, 1971, discussed 
recommendations (a) to (c) quoted above, and advised as follows: 

(a) The signal at Clark Drive is interconnected to the 
adjacent signal at Knight Street so as to reduce 
interruptions to Kingsway traffic. Since the lights are 
synchronized to allow the major portion of the Kingsway 
vehicle platoons to pass, pedestrians may experience 
some delay after actuating the signal before they receive 
a "Walk" indication. 

The signal at Wessex Street, on the other hand, is not 
interconnected to the adjacent signals to the east or 
west, and therefore pedestrians may receive a "Walk" 
indication with less delay after actuating the signal. 

(b) The paving of Clark Drive north of Kingsway has been 
approved and the contractor is expected to commence work 
on this street in the latter part of June of this year. 

(c) Further observations of traffic conditions at this inter- 
section have been made. We did not observe any particular 
difficulty associated with the acute angle of intersection 
of these two streets, which intersect at approximately 

55 , rather than the usual 90°. 

itfith respect to recommendation (d). Superintendent Oliver submitted 
a report dated April 16, 1971. He advised that as the signal has 
Dnly been installed for a period of five months, his report would 
oe based on a five-month period rather than the requested six- 
nonth period. The accident picture is set out in h:.s report as 
follows : 


MOTOR VEHICLE ACCIDENT COMPARISON. 
CLARK & KINGSWAY. 


Date. 


Time. 


Location 


Type of 
Collision. 


Alleged 
Cause . 


Injuries. 


October 27th, 1969 - March 27th, 1970 
Jan 22/70 l8:00 Intersection 
Feb 1/70 12:15 " 


Sideswipe 
Angle 


Cutting in. 

Ignoro traffic 
signa3. • 
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Date. 


Time. 


Location 


Type of 
Collision 


Clark & Kingsway contd. 
May 26/70-Oct, 26/70 
Jul 6/70 15:20 
Jul 7/70 16:00 
Jul 29/70 l6:15 


Intersection Rear End, 


II 
II 


II 
II 


II 

II 


October 27th, 1970 - March 27th, 1971 


Oct 30/70 16;30 

Nov 24/70 20:30 

Dec 29/70 17:00 

Jan 2/71 13:30 

Jan 11/71 15:20 


Intersection 
11 


Rear End 
Rear End 
Angle 


Leaving inter- 
section. Sideswipe 
Intersection Rear End 


Alleged 
Cause . 


Tailgating 

Drinking 

Tailgating 


Tailgating 
Tailgating 
Ignore Traffic 
Signal, 

Right of Way. 
Tailgating. 


Injuries. 


INVERNESS & KINGSWAY. 

October 27th. 1969 - March 27th. 1970 

Dec 3/69 l'+:30 Intersection Angle 


Jan 30/70 20:30 


Feb 13/70 
Mar 3/70 


9:30 
8:45 


11 
II 


Pedestrian 

Rear End 
Sideswipe 


Disobey Stop 

Sign. 

Careless 

Driving 

Tailgating 

Cutting In 


May 26th, 1970 - October 26th, 1970. 
NIL 

October 27th, 1970 - March 27th, 1971 


Dec 2V70 
Dec 24/70 
Feb 28/71 


14.25 
16:10 
18:15 


Intersection Rear End 
Rear End 
" Rear End 


Tailgating 
Tailgating 
Tailgating 


1 
2 


The Commission discussed the Merchants' request and as it was felt 
that it would be desirable to have the accident picture over a 
period of one year before making a final decision, it was, there- 
fore , 

RECOMMENDED that the reports of the City Engineer dated May 18, 
1971, and Superintendent Oliver's report dated April 16, 1971, 
be received, and that a letter of explanation be forwarded to the 
petitioners , 

AND FURTHER RECOMMENDED that Superintendent Oliver be requested 
to report again to the Official Traffic Commission on the traffic 
accident picture at a meeting subsequent to October 27, l'^71. 


GO 
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3. Playground Signing on Nanaimo Street 
from 41st Avenue to 45th Avenue 

At a meeting of the Official Traffic Commission on March 1, 1971, 
a request for a reduced speed zone on Nanaimo Street from 41st 
Avenue to 45th Avenue was considered. At that time, the City 
Engineer recommended: 

(a) a 20 m.p.h. playground speed zone not be installed as 
requested; 

(b) the matter of speeds be referred to the Police for their 
attention. 

At that meeting, the Commission recommended the report of the City 
Engineer dated February 18, 1971, be adopted subject to the 
Engineering Department reviewing the area to determine whether or 
not playground warning signs are warranted. 

Under date of March 2, 1971, Superintendent Oliver advised that 
a radar survey had been made on Nanaimo Street from 41st to 45th 
Avenues on February 22, 23 and 24 at various times of the day. 
During the morning and afternoon rush periods, there was an average 
of 45 vehicles per hour using the street. All speeds indicated 
were within the 30 m.p.h. speed limit. 

The City Engineer submitted a report to the Commission dated 
May 11, 1971, and in explanation, Mr. Boyes advised there is a 
small community hall on the northeast corner of 45th and Nanaimo 
which provides : 

(a) day care for elementary school children from 3:00 to 
5:00 p.m. each day; 

(b) Teen Club from 6:30 p.m. to 9:30 p.m. on Tuesdays and 
Thursdays and from 6:30 p.m. to 12:00 p.m. on Saturday; 

(c) Sunday Bible School from 2:00 p.m. to 3:00 p.m. 

Observations indicate that this hall has an estimated maximum capa- 
city of 60 children, with the usual attendance being 20. Most 
children make orderly crossings of Nanaimo at 45th Avenue using 
the unmarked crosswalks. He stated that the operation of this 
activity hall is comparable to many other small Scout halls, 
community and lodge halls and private kindergartens throughout the 
City for which playground regulations are not established. As the 
activity at this hall seems to be minor and confined to the 
intersection of 45th and Nanaimo and most crossings are orderly 
and legal, the City Engineer recommended that playground warning 
signs not be installed for Nanaimo from 41st to 45th Avenues, as 
requested. 

After due consideration, it was 

RECOMMENDED that the City Engineer's report dated May 11, 1971, 
dealing with playground signing on Nanaimo Street from 41st to 
45th Avenues, be adopted. 


4. Conversion of Pedestrian Signal Heads 
from Legend to Symbol Message 

In a report dated April 15, 1971, the City Engineer advised that 
in October 1967, the Council of Uniform Traffic Control Devices for 
Canada adopted the use of a symbol type message as a National 
standard for Pedestrian Head Lenses at signalized intersections. 
At the present time, all our lenses are of the old legend type 

/ continued. . . 
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Clause 4 continued 


("Walk" and "Don't Walk"). 

City Coimcil, several years ago, approved in principle the conversion 
of all existing signing to the new symbol type signing and the 
Provincial Government is installing this type of lense on new 
installations and the remainder are being changed over on a normal 
maintenance basis. Surrounding municipalities are also considering 
changeover for the signals which they maintain. 

The City Engineer stated in his report that a purchase order has 
recently been placed for symbol type lenses to be installed at those 
locations where pedestrian refinement is being installed in accord- 
ance with the recommendations of the report entitled "Existing 
Downtown Transit Operations - 1970". It is also proposed to use 
these new lenses in all future signal installations and to change 
over the remainder of the existing intersections on a three-year 
programme. The first year's programme will require approximately 
396 lenses, the cost of which is estimated at #3,750. The programme 
for the following two years is estimated at $4,000 each year, plus 
any increases in labour or material which would occur in those 
years. The City Engineer recommended that a sum in the amount of 
13,750 be allocated from the Traffic Control Reserve Fund to cover this 
year's portion of the programme. 

'^r. Boyes explained the foregoing report and exhibited the type of 
Qew lenses proposed. 

It was 

^RECOMMENDED that the report of the City Engineer dated April 15, 
L971, be adopted. 


800 and 900 Blocks Granville Street - 
Mid-Block Pedestrian Crossings 

In a communication dated February 24, 1971, Mr. Jack G. Sweeney 
Df Sweeney Cooperage Limited advised that, in his opinion, the 
nid-block traffic control signals on Granville Street in the 800 
and 900 Blocks are a real menace for both motorists and pedestrians, 
iis protest was based on the following reasons: 

(a) The controls, situated in mid-block, are not consistent 
with the pattern of all other traffic signals in Vancouver. 
The average motorist is therefore unaware of their exis- 
tence until he is almost upon them. 

(b) In a glaring sun, or in the psychedelic maze of neon 
colour which floods Granville Street at night, the 
controls are not only unexpei ted, they are virtually 
invisible . 

(c) Motorists have come to expect traffic signals at many, 
many intersections in Vancouver, and are on the lookout 
for them. 

Mid-block signals, however, are another matter, and are 
a menace not only to lifelong Vancouver motorists, but to 
the thousands of out-of-towners . 

At a meeting of the Vancouver City Council on April 6, 1971, 
Alderman Sweeney requested the City Engineer report on the success 
cr otherwise of the operation of the mid-block lighi:s in the Theatre 
Ifow, Granville Street area. 

/ continued . . . 
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Under date of May 17, 1971, the City Engineer advised that the 
Engineering Department shares the concern expressed by Messrs. 
Sweeney and were reluctant to endorse these signals when they were 
proposed as part of the Theatre Row beautif ication project in 1968. 
The Department was also concerned about the anticipated delay to 
vehicular traffic that would result from heavy pedestrian usage. 
However, the records indicate that the accident experience at these 
installations is not serious. There have been two pedestrians 
injured and three rear-end collisions in the 800 Block and no 
report of accidents in the 900 Block. These crossings have not 
been used as frequently as was originally anticipated. 

He further advised the signal heads are mounted with standard 
sized "backboards" and it is felt that these provide adequate 
target value and contrast with the surrounding commercial light. 
By interconnecting these mid-block signals with the intersection 
signals along this portion of Granville Street, it has been possible 
to obtain a reasonable degree of traffic progression on the north/ 
south traffic flow. The experience to date indicates that the two 
existing mid-block signals have not presented difficulties and, in 
view of this, there does not appear to be justification for 
removing these signals. 

However, the City Engineer pointed out that there are other loca- 
tions where similar mid-block signals have been requested and 
their installation is not in all cases appropriate, especially 
on streets carrying heavier traffic volumes or having higher speeds 
or where the sidewalk activity is not so intense. 

Mr. Boyes reviewed the above report for the Commission's information 
and after due consideration, it was 

RECOMMENDED that the report of the City Engineer dated May 17, 1971, 
be received and that a copy be forwarded to Mr. Jack G. Sweeney 
and to Alderman Sweeney. 


6. Request for Marked Crosswalk 

on Rupert Street at 5th Avenue 

In a communication dated February 19, 1971, Mr. L. W. Linnett, 
Secretary of the Beulah Garden Homes Society, requested that a 
marked pedestrian crosswalk be placed across Rupert Street at the 
south crosswalk of 5th Avenue. He stated that at this location, 
there is a senior citizens' housing development on both sides of 
the 3300 Block and there are approximately 190 tenants resident on 
the property. 

In a report dated May 18, 1971, the City Engineer advised that the 
Beulah Gardens Homes are located on the east side of Rupert Street 
from 4th to 5th Avenues. Residents who wish to take a south-bound 
bus walk along the east sidewalk of Rupert Street, cross at 5th Avenue 
and take the bus from the far side stop. The south crosswalk at 
5th and Rupert is currently marked and signed as a jjlayground 
"Stop When Occupied" crosswalk from May to October each year. 

The accident history from 1961 for 5th and Rupert, although moderate, 
includes two accidents involving pedestrians and three rear-end 
collisions. Rupert Street is a well used, major street with one 
lane in each direction at this location. Traffic is relatively 
heavy on most days and particularly so during Exhibition Ground 
events. Although the average speed does not appear to be excessive, 
some higher speeds have been noted. 

/ continued. . . 
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To south bound vehicles coming over the crest of the hill, the 
intersection is not too apparent and it appears that motorists 
should be pre-warned of pedestrians crossing in order to have time 
to yield the right of way. In addition, the type and agility of 
the majority of pedestrians indicate the crosswalk should be further 
marked to encourage use of the south rather than north crosswalk, 
and to bring pedestrians to the motorists attention during unfavour- 
able light conditions. The City Engineer concluded his report 
stating that he proposes to supplement the summer playground signing 
at this crosswalk, under the Engineer's authority, by maintaining 
the signs at the crosswalk and the advance warning signs during the 
portion of the year when playground regulations are not in effect. 

The Commission discussed the advisability of leaving playgro\xnd 
signs up on a year-round basis and, after due consideration, it 
was 

RECOMMENDED that the report of the City Engineer dated May 18, 1971, 
be received and that the Beulah Garden Homes Society be advised of 
the action taken. 

FURTHER RECOMMENDED that the City Engineer submit a report to the 
Commission on the seasonal placement of signs at playground and 
school crosswalks. 

7 . Parking Exemption Decals 

In a report dated April 21, 1971, the City Engineer advised that 
the Special Committee considering Parking Exemption Decals 
recommended that parking exemption permits be approved for: 

John Kanjer, Laurier Morin, 

3033 Maddam Street, 6846 - 135 A Street, 

Vancouver, B. C. Surrey, B. C. 

It was 

RECOMMENDED that the recommendation of the Special Committee re. 
Parking Exemption Decals be adopted. 


8. Open Line Shows 

The Commission noted that very often during Open Line Shows, the 
facts given to the radio audience respecting traffic regulations 
are not always factual. It was, therefore, 

RECOMMENDED that the Chairman forward a copy of the Street and 
Traffic By-law to each of the local radio stations. 


9. Parking and Hoarding: 

Block 52 


The Chairmaji advised that she had received complaints with respect 
to the blocking of traffic by cement trucks on the streets 
surrounding Block 52 and she stated she believed the hoardings 
exceeded the area permitted under the terms of the agreement. 

In speaking to this matter. Superintendent Oliver advised that 
special Police supervision has been given to any parking infractions 
and Mr. Boyes advised that he did not think the hoarding used had 
exceeded the area permitted. However, he did state that conings 

/ continued . . . 
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have been placed in the area in order to permit the placing of 
utilities such as steam heat and the hydro and telephone utilities. 

After due consideration, it was 

RECOMMENDED that Superintendent Oliver check on any parking 
infractions that might occur and that the City Building Inspector 
be requested to report on the hoardings surrounding the Block 52 
development as to whether or not they are in conformity with the 
agreement and in accordance with the By-law. 


10. Speed Limit on Marine Drive 

Between Oak Street and Boundary Road 

At a Council meeting on May 18, 1971, the following motion by 
Alderman Phillips and Alderman Broome was deferred pending a report 
reference from the appropriate officials: 

"THAT the speed limit on Marine Drive from Oak Street to 
Boundary Road be 35 m.p.h. as part of a perimeter road 
system in the City." 

Mr. Boyes advised that he would be giving a report reference to 
Council on the matter and the Members of the Commission generally 
were of the opinion that the speed limit on Marine Drive from 
Oak Street to Boundary Road should not be raised to 35 m.p.h. 

Superintendent Oliver and Mr. Boyes gave their reasons why they 
felt this was an undesirable procedure. 

It was 

RECOMMENDED that Superintendent Oliver and the Assistant City 
Engineer, Traffic and Transportation, give a joint report reference 
to the Vancouver City Coixncil. 


11. Student Parking: 
Langara Campus 

Mr. Boyes gave a progress report on the parking sii;uation in the 
Langara Campus area. He stated recent checks had indicated that 
there were only 35 cars parked on-street. However, he stated that 
the enrollment is down during this semester and that they proposed 
to make further checks in September when the enrollment will be 
heavier. 

It was 

RECOJVMENDED that Mr. Boyes' progress report be received for 
information and that the area be again checked in September. 


The meeting adjourned at approximately 4:05 p.m. 


FOR ADOPTION SEE PAGE(S) L2 
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BOARD OF ADMINISTRATIC N 

PERSONNEL MATTERS 

REGULAR REPORT JUNE 4, 1971 

RE COMMENDAT I ON 

1 . Supplementary Agreement 
re Museum Attendants 


City Council at its meeting of April 27, 1971 adopted the 
Supplementary Agreement, and subsequently it was signed by the 
Mayor and City Clerk on the 4th of May, 19 71. 

Attendants working a 35 hour week, and having completed 913 
hours of work at straight time subsequent to October 26, 1968 
are deemed to be permanent employees and entitled to all the 
benefits of, and to be bound by the provisions of the Collective 
Agreement. 

Attendants working three or more shifts, but less than 35 
hours each week are also entitled to certain fringe benefits, 
having completed 913 hours of work at straight time subsequent 
to October 26, 1968. 

Due to an oversight, the Agreement has been worded to include 
annual vacations and payment for work on statutory holidays, 
conditional upon having completed 913 hours. This was not 
the intent of the Agreement, and it is working an unnecessary 
hardship on the employees concerned. 

The Business Manager of the Municipal and Regional Employees' 
Union concurs herein. 

Your Board therefore RECOMMEND that the Agreement be construed 
to require the accumulation of 913 hours of work at straight 
time to be for participation in fringe benefits other than 
annual vacations and payment for working on a statutory holiday. 

Your Board further RECOMMEND that the Supplementary Agreement 

be amended to cover the above point when the contract is again 

negotiated for 19 72 with the Municipal and Regional Employees' 
Union . 
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CITY OF VANCOUVER 


SPECIAL COUNCIL - JUNE 3. 1971 
PUBLIC HEARING 


A Special Meeting of the Coiancil of the City of Vancouver was 
held in the Council Chamber on Thursday, June 3, 1971, at 
approximately 2:00 p.m. for the purpose of holding a Public 
Hearing in connection with rezoning matters and to give considera- 
tion to such rezoning matters. 

PRESENT: His Worship the Mayor (In the Chair) 

Aldermen Adams, Bird, Broome, 

Calder, Phillips, Rankin 

(After hearing the representations and 
just prior to the Committee rising. 
His Worship the Mayor left the Chair 
and Deputy Mayor Phillips presided to 
the conclusion of the meeting. ) 

ABSENT: Alderman Linnell (Illness) 

Alderman Hardwick 
Alderman Sweeney 
Alderman Wilson 

CLERK TO THE COUNCIL: R. Thompson 


MOVED by Alderman Boome, 
SECONDED BY Alderman Rankin, 

THAT this Council do resolve itself into Committee of the 
Whole, His Worship the Mayor in the Chair, to consider proposed 
amendments to the Zoning and Development By-law. 

- CARRIED 


1. Lots 31-33, D.L. Sec. 27, SEi, N. Ft. THSL 

Lots 1-7, Blk. 1, D.L. Sec. 27, SEi, S. Pt. THSL 
Lots 1-12, Blk. 2, D.L. Sec. 27, SEi, S. Pt. THSL 
Lots 20-31, Blk. 2, D.L. Sec. 27, SEi, S. Pt. THSL 
Lots 13-19, Blk. 2, D.L. Sec. 27, SEi, S. Pt. THSL 

Being an area of land bounded by Charles Street on 
the south, the lane north of William Street on the 
north, Kootenay Street on the west and Boimdary Road 
on the east. 

An application by the Director of Planning and Civic Development 
to rezone the above-noted property 

FROM: RS-1 One Family Dwelling District 
M-2 Industrial District 
C-1 Commercial District 

TO: CD-I Comprehensive Development District 

was received. 

The Technical Planning Board and the Town Planning Commission 

recommended that the application be approved* subject to certain 
conditions . 

The Director of Planning and Civic Development reviewed the 
application briefly and advised Coimcil that the commercial 
concern which was primarily interested in the property under 
application, had decided to locate its operations elsewhere, and 


, continued 


hi 


Special Council (Public Hearing) June 3, 1971 2 


the Director of Planning and Civic Development therefore asked 
permission to withdraw the present application. 

MOVED by Alderman Phillips, 

THAT the Council agree with the withdrawal of this applica- 
tion. 

- CARRIED 

NOTE ; Although Council disposed of the application by agreeing 
with its withdrawal, it was decided that at the 
conclusion of hearing the other two applications, the 
Council would listen to the representations which the 
delegations concerned with the Kootenay to Boundary Road 
rezoning intended to make. This was done. 

Mr. Cork presented a largely signed petition which was 
worded as follows : 

"¥e the undersigned endorse the objectives of the 
Hastings Sunrise Action Council, and urge the 
Vancouver City Council to leave the area bounded 
by the lane north of Charles Street - Adanac - 
Cassiar and Boundary Road, zoned for residential 
and park purposes. 

¥e further demand that planning for development 
of the above area be undertaken immediately, with 
local resident organizations being involved in 
the decisions. " 

A number of other persons spoke, the tenor of whose 
remarks was to encourage Council to consider leaving 
the present zoning, excluding industry, and taking 
steps to improve the district generally. It was under- 
stood that the Director of Planning and Civic Development 
in giving further consideration to the larger area would 
consult with the people living in the neighbourhood. 


2. West i of Lot 17, Block 12, D.L. 185 

Situated on the North side of Harwood Street 
between Thurlow and Burrard Streets 


An application by Zajac Development Corporation Limited to rezone 
the above-described lot was received as follows: 

FROM: CM-1 Commercial District 

TO: RM-4 Multiple Dwelling District. 

The application had the approval of the Technical Planning Board 
and the Town Planning Commission subject to the following 
condition: 

"Lots 14, 15 and 16, together with the Lot 17 are 
to be first consolidated into one parcel and so 
registered in the Land Registry Office." 

No representations were made, either for or against the applica- 
tion. 

MOVED by Alderman Broome, 

THAT the foregoing application be approved subject to the 
condition referred to in the preamble. 

- CARRIED. 
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3. Blocks 97, 98, 99 and 100, Sec, 29, THSL, and 
Lots 20, 21 and 22, Block 4, Sec, 29, THSL 

Being two portions of a parcel of land boimded 
generally by Cassiar-Rupert Diversion, Trans- 
Canada Highway and East 1st Avenue (portions of 
Rupert Park) 

An application by the Director of Planning and Civic Development 
on behalf of the City of Vancouver, to rezone the above-described 
property , was received as follows : 

FROM: M-2 Industrial District and 
C-1 Commercial District 

TO: RS-1 One Family Dwelling District, 

This application has the approval of the Technical Planning Board 
and the Town Planning Commission, 

No representations were made, either for or against this applica- 
tion, 

MOVED by Alderman Adams, 

THAT the foregoing application be approved, 

- CARRIED 


MOVED by Alderman Adams, 

THAT the Committee rise and report, 

- CARRIED 

MOVED by Alderman Broome, 
SECONDED by Alderman Adams, 

THAT the report of the Committee of the Whole be adopted, 
and the Corporation Counsel be instructed to prepare and bring 
in the necessary amendments to the Zoning and Development By-law. 

- CARRIED. 


The Council adjourned at approximately 2:45 p,m. 


* -x- -x- 

The foregoing are Minutes of the Special Council meeting (Public 
Hearing), dated June 3, 1971, adopted by Council on June 15, 1971. 


IQ% ADOPTION SEE PAGE(S)....f . J.. 



CITY OF VANCOUVER 

REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, June 15, 1971, in the Council Chamber, at 
approximately 9:40 A.M. 

PRESENT : His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 
Hardwick, and Rankin. 

ABSENT : Alderman Linnell (Leave of Absence on 

account of illness) 
Alderman Phillips (Civic Business) 
Alderman Sweeney (Civic Business) 
Alderman Wilson (Civic Business) 


CLERK TO THE COUNCIL 


R. Thompson 


PRAYER The proceedings in the Council Chamber were opened 

with prayer. 

ACKNOWLEDGMENT His Worship the Mayor acknowledged the presence 

in the Council Chamber of students from Maple 
Grove school under the direction of 
Mrs. Barltrop. 

'IN CAMERA ' MEETING 

The Council agreed to an 'In Camera' meeting later this 

day. 

ADOPTION OF MINUTES 

MOVED by Aid. Calder, 
SECONDED by Aid. Bird, 

THAT the Minutes of the Special Council Meeting (Public 
Hearing), dated June 3, 1971, be adopted. 

- CARRIED 

MOVED by Aid. Bird, 
SECONDED by Aid. Broome, 

THAT the Minutes of the Regular Council Meeting (including 
'In Camera'), dated June 8, 1971, be adopted. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Calder, 
SECONDED by Aid. Bird, 

THAT this Council resolve itself into Committee of the Whole, 
His Worship the Mayor in the Chair. 

- CARRIED 

UNFINISHED BUSINESS 

1. Development Permit Application: 
749 West 33rd Avenue 
(St. Vincent's Hospital) 


It was agreed to defer consideration of this matter pending 
the hearing of a delegation later this day. (see page 13) 
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COMMUNICATIONS OR PETITIONS 

1 . Leasing of City Compactor 

The Council received a communication from the Joshua Society 
asking an opportunity to appear before Council to request leasing 
of a City compactor due to be auctioned this week. 

MOVED by Aid. Rankin, 

THAT this delegation request be granted and heard later this 

day. 

- CARRIED 

2. Residence Requirements for 
Canadian Citizenship 


On March 2, 1971, the Council authorized an enquiry be 
forwarded to the Minister of Immigration as to whether consider- 
ation has been given to reducing the residence requirements 
for eligibility for Canadian citizenship from five to three 
years, and the Minister's views in this regard. 

A reply was submitted from the Honourable Robert Stanbury 
to the effect the Citizenship Act is now under review and among 
the suggestions made, is that the residence requirements be 
reduced accordingly. The Minister advised the Parliament must 
decide, however, he is giving the matter careful consideration 
for inclusion in a proposed measure for revision of the law. 

MOVED by Aid. Broome, 

THAT this communication be received for information. 

- CARRIED 

3 . Transient Information Kiosk 

It was agreed to defer this matter pending the hearing of 
a delegation later this day. (see page 14) 

BOARD OF ADMINISTRATION AND OTHER REPORTS 

Works and Utility Matters 

Closing Portion of Lane North of 
Broadway West of Willow (Clause 3 ) 

It was agreed to defer consideration of this clause pending 
further information from the Board of Administration later in 
the day respecting price of lane. 

(see page 9) 

Sewerage of False Creek Flats (Clause 8 ) 

Consideration was given to the report of the City Engineer 
and the Corporation Counsel, submitted by the Board of Adminis- 
tration, in the matter of sewerage of False Creek Flats. It is 
advised the general plan of sewerage and drainage for the Flats 
was adopted by the Council on January 18, 1971, and the need 
for such a plan was one of the requirements of the 1913 Agreement 
between the City and the Canadian National Railway Company's 
predecessors before further progress could be made. Negotiations 
with the Railway Company have not succeeded in obtaining a 
Company commitment; in fact, the Railway is not prepared at 
this time to contribute toward the cost of the works recommended 
in this particular report on the matter. 


cont 'd . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Sewerage of False Creek Flats (cont'd) 

The Medical Health Officer has advised of the urgency of 
providing proper sanitary sewerage for the area, now largely 
on septic tanks. 

Construction of the sanitary sewers could be started 
immediately and the cost initially borne by the City without 
prejudice. The opinion is expressed by the Corporation 
Counsel that recovery of the Railway Company's share of the 
cost can be made under the terms of the 1913 Agreement, 

Details of the total expenditure of $607,000 for the 
first stage, to be built in 1971, are set out, 

MOVED by Aid. Bird, 

THAT the Corporation Counsel be instructed to continue 
to endeavour to secure a commitment from the Railway Company 
by July in an endeavour to have this work under way by the 
summer, and the Corporation Counsel take all necessary action 
to expedite. 

- CARRIED 

Refuse Container Rates (Clause 9 ) 

In considering this clause ro refuse container rates, the 
Council had been advised of a request from the Vancouver Civic 
Employees Union that a delegation be heard. However, by letter 
dated June 15, 1971, the request for a delegation was withdrawn 
and the Union urges the Council to adopt the proposals in this 
Board of Administration clause. 

Balance of Works and Utility Matters 

MOVED by Aid. Rankin, 

THAT Clauses 1 and 2, 4 to 7 inclusive and 9 of the 
report of the Board of Administration (Works and Utility 
matters), dated June 11, 1971, be adopted. 

- CARRIED 

(Alderman Calder is recorded in the negative in 
the adoption of Clause 9 regarding Refuse 
Container Rates) 

Harbours and Parks Matters 

MOVED by Aid. Adams, 

THAT, in respect of the report of the Board of Administration 
(Harbours and Parks matters), dated June 11, 1971, Clauses 1 and 2 
be adopted and Clause 3 received for information, 

- CARRIED 

Building and Planning Matters 

Public Housing: Greater 

Vancouver Regional District (Clause 2 ) 

MOVED by A Id , Hard wick , 

THAT this clause re Public Housing: Gi'eater Vancouver 
Regional District, be deferred for consideration at the Standing 
Committee on Planning and Development, at which time a 'Report 
Reference' be given, _ carried 

Balance of Building and Planning Matters 

MOVED by Aid, Broome, 

THAT Clauses 1, 3 and 4 of the report of the Board of Admin- 
istration (Building and Planning matters), dated June 11, 1971, 
be adopted, _ CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Licenses and Claims Matters 

Shops Closing By-Law: 
Barber Shop Closing 

The Board of Administration submitted the following report 
of the Corporation Counsel: 

" On May 11, 1971 I was asked to consider the matter of 
an amendment to the Shops Closing By-law to permit 
"Master Men's Hairstylists" [sic] to remain open six 
days a week. 

Before proceeding further with this matter, it is my 
opinion that Council should be advised of the follow- 
ing points. 

The barbering industry in British Columbia is governed 
by an Association established pursuant to the Barbers 
Act. After considering the provisions of this Act, and 
discussing this matter with the Secretary of the Associa- 
tion, I' am satisfied that there is no provision for any 
separate organization such as Master Hairstylists. In 
other words, in British Columbia one is either a barber 
or not a barber, and there are no other recognized 
categories . 

Mr. Goldsmith, who presented the Master Hairstylists' 
brief, has suggested that we could, in the by-law, dis- 
tinguish between the group of barbers he represents and 
the other barbers on the basis of a certificate that the 
Association gives to a barber who completes a seminar in 
hairstyling . 

I am advised that this is a 32-hour course and approximate! 
20 out of roughly 650 barbers in Vancouver have completed 
the course. 


Mr. Goldsmith also has advised that there is a Hairstyling 
Council within the Barbers Association, and that perhaps 
we could distinguish between the types of barbers by 
reference to whether or. not they belong to this organiza- 
tion. Although it iu possil)lo to make a distinction in 
the Shops Closing By-law on one of the foregoing grounds. 
Council may wish to consider the following points before 
proceeding with the amendment to the By-law: 

t 

1. The By-law presently deals with different types 
of shops rather than the qualifications of people 
within shops. 

2. lliere is no effective method by which a barber 
with a hairstyling certificate could be prevented 
from giving ordinary haircuts six days a week. " 


It was noted that the B.C. Barbers' Association wished 
to appear before Council in regard to the matter. 


cont 'd . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Shops Closing By-law: 
Barber Shop Closing (cont'd) 

MOVED by Aid. Rankin, 

THAT no action be taken in respect tp amendment to the 
Shops Closing By-law to permit Master Men's Hair Stylists to 
remain open six days a week. 

- CARRIED 

Fire and Traffic Matters 

Proposed New Firehall #10: 
Crossing over Canadian National 
Railway Tracks 


MOVED by Aid. Bird, 

THAT the report of the Board of Administration (Fire and 
Traffic matters), dated June 11, 1971, be adopted. 

- CARRIED 

Finance Matters 

Grant: Metropolitan Cooperative 
Theatre Society (Clause 1) 


It was agreed to defer consideration of this clause pending 
the hearing of a delegation as requested. 

Grant: The John Howard Society (Clause 2) 

The Board of Administration advised that when the Council 
previously considered the application of the John Howard Society 
for a grant, the Finance Committee's recommendation that no 
action be taken, was adopted. 

It is advised that for the past few years an annual grant 
of $2,500 has been made. The Society is asking reconsideration 
of the Council's decision, 

MOVED by Aid. Adams, 

THAT no action be taken on this grant request. 

- CARRIED 

Grant: Women's Liberation Alliance (Clause 3) 

The Board of Administration advised of a request from the 
Women's Liberation Alliance respecting an Abortion and Birth 
Control Research Program and asking a grant in connection 
therewith . 

MOVED by Aid. Adams, 

THAT no action be taken on this request. 

- CARRIED 

Travel Assistance: 

Burnaby Ladies ' Pipe Band (Clause 4) 

The Board of Administration submitted a request from the 
Director of the Burnaby Ladies' Pipe Band for a donation from 
the City toward travelling expenses to Scotland in connection 
with band competitions. 

MOVED by Aid. Rankin, 

THAT the request be deferred. 

- LOST 

MOVED by Aid. Adams, 

THAT no action be taken on this request and the Organiz- 
ation be advised accordingly. 

- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 
Finance Matters (cont'd ) 
Admission to Civic Facilities: 

W.H. Rhodes Canada Educational Trust (Clause 5) 

The Board of Administration advised of a request made 
through Thos . Cook 8s Son for arrangements whereby approximately 
44 school boys, related to the W.H. Rhodes Canada Educational 
Trust, may obtain free admission to visit the Aquarium, Maritime 
Museum and Planetarium facilities. 

Action was not taken to approve the request. 

Four Seasons: Cost of 

$9,000,000 to Taxpayers (Clause 6) 

MOVED by Aid. Bird, 

THAT Clause 6 of the report of the Board of Administration 
(Finance matters), dated June 11, 1971, be received for 
information . 

- CARRIED 

B. Personnel Matters 
Supplementary 

Auto Allowances: New Positions resulting 
from Reorganization of Electrical Division 

MOVED by Aid. Bird, 

THAT the report of the Board of Administration (Personnel 
matters. Supplementary), dated June 11, 1971, be adopted. 

- CARRIED 

C . Property Matters 

MOVED by Aid. Broome, 

THAT the report of the Board of Administration (Property 
matters), dated June 11, 1971, be adopted. 

- CARRIED 

D. Report of Standing Committee 
on Finance, June 4, 1971 

MOVED by Aid. Adams, 

THAT the report of the Standing Committee on Finance, dated 
June 4, 1971, be adopted. 

- CARRIED 

E. Report of Special Committee 

re Illegal Suites - Hardship Cases 

The Special Committee re Illegal Suites - Hardship Cases, 
submitted the following report under date of Juno 3, 1971: 

'The Committee of Officials has consiflered the following requests 
under the policy established by Council concerning Illegal Suites - 
Hardship Cases, and reports as follows: 


(a) The following applications recommended for approval by the 
sub-committee, be approved: 

Miss J. E. Dixon (tenant), 2541 Mackenzie Street 
Mr J.S. Saran (tenant), 3564 Worthington Orivc 
Mrs Arina Crockett (tenant) 2834 West 4 1st Avenue 
Mrs F. Rutowski (lessee) 2134 Macdonald Street 
Maria Parrotta (owner), 1817 East 2nd Avenue 
Mr Soran Singh (owner) 6758 Knight Road 
Mr L.B. Everett (tenant) 976 Bast 52nd Avenue 
Mr Donald McCallum (lessee) ,^007 Horley Street 

cent 'd 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Report of Special Committee re 

Illegal Suites - Hardship Cases (cont'd ) 

(b) the tollowifiR applications be approved tor one year from the (1r.te 
ot this Resolution: 

Mr D.W. Cutforth (tenant) 1325 Bast 64th Avenue 
Mr Mrs R.S. Grewal (owners) 5229 Somerville Street 
Miss D.I, Johnson (tenant) 3503 West H9th Avenue 

(c) the following application be approved for six months t rem the date 
of this Resolution: 

Mr Scott Welker (tenant) 419 Bast 56th Avenue 

(d) the following application be approved until December 31, 1971, 
Mr Jose da Costa (owner) 3105 Garden Drive 

(e) the following application be not approved: 
Josef and Hildegard Samida (owners), 3505 Ash Street 

(f) in respect to the above mentioned, the City Building Inspector be 
instructed to carry out the policy as adopted by Council on December 17, 1063, 
and as amended by (:k)uncil on November 10, 1964." 

MOVED by Aid. Bird, 

THAT the foregoing report of the Special Committee re Illegal 
Suites - Hardship Cases, dated June 3, 1971, containing Clauses 
(a) to (f) inclusive, be approved. 

- CARRIED 

F, Development Permits: 1270 Burrard 

and 1257 Hornby Streets (Conflict with 
Scheme 3»0 Alignment) 

The Board of Administration submitted a report of the 
Director of Planning and Civic Development respecting development 
permit applications re 1270 Burrard Street and 1257 Hornby Street 
which are properties affected by the proposed Scheme 3.0 right- 
of-way approach to the second crossing of the First Narrows, 
Details are set out in this report together with action taken 
previously on certain similar applications. 

It is advised the Council has established a Committee 
authorized to meet with the North Shore Mtinicipalities and the 
Provincial Government on the approach question. 

The matter of issuance of these development permits is sub- 
mitted to the Council for consideration, 

MOVED by Aid, Broome, 

THAT the Board of Administration endeavour to arrange an 
appointment for His Worship the Mayor, the Chairman of the 
Finance Committee and Alderman Wilson to meet with the Premier 
of the Province in respect of the whole matter; 

FURTHER THAT a copy of this latest Board of Administration 
report be furnished to the Premier, as well as any future like 
reports given to the Council from time to time, 

- CARRIED 

(During consideration of the foregoing matter a recess was 
observed and an 'In Camera' meeting was held in the Mayor's 
Office, with the same personnel present,) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

G . Inner-City Hostel 

The Board of Administration, under date of June 14, 1971, 
submitted the following report: 

On June 1, 1971 Council passed a resolution to the effect that 
appropriate , authorities recommend the issuance of a temporary- 
license to permit the organization to carry on this Hostel for 
a further period of two weeks, during which time the organization 
be given an opportunity to resolve, to the satisfaction of the 
Director of Welfare Services, various matters of concern to 
City authorities: it being understood a further report will be 
made to Council. 

The Director of Welfare Services reports as follows: 

"following the Council meeting of June 1, 1971 a letter was 
sent to the Chairman of the Board of Inner-City Hostel; a 
copy of which is attached hereto. 

Two days after the Council meeting on June 1, 1971 » I met 
with representatives of Inner-City Hostel, other City 
departments and the representative of the United Community 
Services, the Children's Aid Society and the Provincial 
Government to discuss in detail the conditions that would 
have to be met by Inner-City to gain City support for a 
license extension. 

On June 11, 1971 ♦ Inner-City replied, a copy of which is 

attached hereto, indicating that they are prepared to meet 

the conditions presented to them. In their letter they 

ask that we explore the possibility of extending the number 

of occupants from 56 to 41, According to the City of Vancouver 

By-Law we would authorize 41 beds. We will be writing; to 

the Department of the Community Care Facilities Licensing 

Board requesting that a license be granted for 41 beds for 

the summer months only. Before the summer is over we will 

be in a better position to know in more precise terms how 

the Hostel will be used in the future. 

We are very pleased with the positive manner in which the 
Board of Inner-City has responded to our conditions and we 
believe that the difficulties of the past have largely been 
overcome, 

I have indicated to the Board of Inner-City, both verbally 
and in writing, that we will be sending to the Community Care 
Facilities Licensing Board a report at the end of each month 
and, on the basis of this report, they will irake their 
decision as to whether to extend the license for an additional 
50 days. This monthly reporting would be for a period of 
six months, at the end of which time we would make a 
recommendation to the Licensing Board to perhaps grant a 
license on an annual basis," 

Your Board subraits the matter to Council for In rovmntion. ' 

MOVED by Aid. Bird, 

THAT the foregoing report of the Board of Administration 
be received for information. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Works and Utility matters (cont'd) 

Closing of Lane North of 

Broadway, West of Willow (Clause 3 ) 

Commissioner Sutton Brown reported regarding the lane 
involved, af ter which it was, 

MOVED by Aid. Broome, 

THAT Clause 3 of the report of the Board of Administration 
(Works and Utility matters), dated June 11, 1971, be adopted, 

- CARRIED 

COMMITTEE OF THE WHOLE 


MOVED by Aid, Broome, 

THAT the Committee of the Whole rise and report, 

- CARRIED 

MOVED by Aid, Broome, 
SECONDED by Aid, Adams, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

BY-LAWS 

1, BY-LAW TO AMEND BY-LAW No, 4299 

BEING THE VEHICLES FOR HIRE BY-LAW 

MOVED by Aid, Rankin, 
SECONDED by Aid, Broome, 

THAT leave be given to introduce a By-law to amend By-law 
No, 4299 being the Vehicles for Hire By-law, and the By-law be 
read a first time, 

- CARRIED 

MOVED by Aid, Rankin, 
SECONDED by Aid, Broome, 

THAT the By-law be read a second time, 

- CARRIED 

MOVED by Aid, Rankin, 
SECONDED by Aid, Broome, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in 
the Chair, 

- CARRIED 

MOVED by Aid, Rankin, 

THAT the Committee of the Whole rise and report, 

- CARRIED 

The Committee then rose and reported the By-law complete, 

MOVED by Aid, Rankin, 
SECONDED by Aid, Broome, 

THAT the report of the Committee of the Whole be adopted, 

- CARRIED 

MOVED by Aid, Rankin, 
SECONDED by Aid, Broome, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal , 

- CARRIED 


(The By-law received three readings) 
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BY-LAWS (cont'd ) 

2. BY-LAW TO AMEND BY-LAW No. 4450 
BEING THE LICENSE BY-LAW 


MOVED by Aid. Bird, 
SECONDED by Aid. Calder, 

THAT leave be given to introduce a By-law to amend By-law 
No. 4450, being the License By-law, and the By-law be read a 
first time. 

- CARRIED 

MOVED by Aid. Bird, 
SECONDED by Aid. Calder, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Bird, 
SECONDED by Aid. Calder, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in 
the Chair. 

- CARRIED 

MOVED by Aid. Bird, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Bird, 
SECONDED by Aid. Calder, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Bird, 
SECONDED by Aid. Calder, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED 

(The By-law received three readings) 


MOTIONS 

1. Closing and Stopping up: (N/S Powell Street 
between Heatley and Hawkes Avenues) 


MOVED by Aid. Bird, 
SECONDED by Aid. Adams, 


THAT WHEREAS the City of Vancouver is the owner of all 
the streets and lanes 'lying within the limits of the 
City of Vancouver; and 


WHEREAS' the South 7 feet of Lot 28, Block District 
Lot l8l. Group 1, New Westminster District, Plan 196, 
established for highway, is now surplus to the City's 
highway requirements; 


NOW THEREFORE BE' IT RESOLVED THAT the South" 7 feet of 
Lot 28, Block ijij.. District Lot l8l. Group 1, New 
Westminster District,. Plan 196 be closed, stopped up 
and subdivided with the abutting lands. 


CARRIED 
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MOTIONS (cont'd) 

2. Closing and Stopping up (5th Avenue and 
the Lane South of 5th Avenue, between 
McLean Drive and Woodland Drive) 


MOVED by Aid. Bird, 
SECONDED by Aid, Adams, 

THAT WHEREAS the City of Vancouver is the owner of all 
the streets and lanes lying within the limits of the 
City of Vancouver; and 

WHEREAS the assembling' of lands for a school site re- 
quires the closing of a portion of road dedicated'by 
the deposit of Plan' l85 abutting Blocks 79 and 80, 
District Lot 261+. "a", and a- portion of lane dedicated 
by the deposit of Plan 386, said Block 80; 

THEREFORE-' BE IT RESOLVED THAT all that portion of road 
dedicated by the deposit of Plan l85, lying between the 
southerly production of the westerly limit and the 
easterly limit of Block 79, District Lot 26i|."A", Plan 
185 and all that portion of lane dedicated by the 
deposit of Plan 386 lying between the southerly pro- 
duction of the westerly limit of Lot 1 and the southerly 
production of the easterly limit of Lot 12 both of 
Block 80, District Lot 26I|."a", Plan 386; the same as 
shown outlined red' and green" respect ive ly on plan pre- 
pared by A. Burhoe, B.C.L.S., dated October 1, 1970, 
and marginally numbered LF 5529, a print of which is 
hereunto annexed, be closed and stopped up; and 


BE IT FURTHER RESOLVED THAT all of the said closed 
street and all that portion of the said closed lane 
lying to the east of the production easterly of - the 
northerly limit of the portions of Lots 1 and 2, said 
Block 80, lying within the limits of Reference Plan 
171^.6 be conveyed to the Board of School Trustees of 
School District No. 39 (Vancouver); and 


BE IT FURTHER RESOLVED THAT title be taken to the re- 
mainder of the said closed lane; and 

7 

BE IT FURTHER RESOLVED that the said closed street and 
lane be subdivided with the abutting property. 


- CARRIED 

3 (a) Taxation Structure 

At the Council meeting on June 8th, the following Notice 
of Motion was submitted: 

MOVED by Aid. Broome, 
SECONDED by Aid. Calder, _ 

THAT the Standing Committee on Finance review the entire 
tax structure of the City as it relates to property taxes and 
without limiting the generality of the foregoing, investigate the 
status and impact of tax exempt property; the possibility of 
spreading property tax payments over longer periods; the question 
whether water and other specific charges lor special services 
should be billed separately and also the question of an 
Information Service for taxpayers. 


The motion was put and. 


- CARRIED 
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MOTIONS (cont'd ) 

3 (b) Proposed Study of Property Tax Structure 

MOVED by Aid. Broome, SECONDED by Aid. Adams, 

THAT Clause 4 of the report of the Board of Administration 
(Finance matters), dated June 4, 1971, dealing with a communi- 
cation from the Vancouver Central Council of Ratepayers on the 
subject of property tax structure, be referred to the Standing 
Committee on Finance when considering related matters. 

- CARRIED 

4 . Summer Council Meetings 

At the last Council meeting. Notice of Motion was given 
respecting summer Council meetings which, after a change by 
agreement of Council, now reads as follows: 

MOVED by Aid. Broome, 
SECONDED by Aid. Calder, 

THAT WHEREAS the Council has not for some years observed 
a period in the summer months for holiday purposes; 

AND WHEREAS this year there are no skip Council meetings 
in the months of July and August; 

AND WHEREAS during these months the volume of business 
before Council is generally much lighter than at other times; 

THEREFORE BE IT RESOLVED THAT the Council meetings on 
the first and third Tuesdays in the months of July and August 
of this year, i.e. July 6th and 20th and August 3rd and 17th, 
be cancelled; 

AND FURTHER THAT in the event of any important business 
arising within this summer period. His Worship the Mayor take 
the necessary action to call special Council meetings, all 
on Tuesdays in the normal manner. 

- CARRIED 

(It was agreed that His Worship the Mayor has 
authority to arrange for delegations in the 
mornings during the summer period if he 
considers it expedient) 

5. Leave of Absence: 
Alderman Broome 

MOVED by Aid. Bird, 
SECONDED by Aid. Adams, 

THAT Alderman Broome be granted leave of absence for the 
period June 22 to June 25, 1971, inclusive, to attend the annual 
meeting of the Association of Washington Cities to be held at 
Spokane, Washington, as the Alderman is the appointed represent- 
ative of the U.B.C.M. to this meeting. 

- CARRIED 


The Council (in Committee) recessed at approximately 12 noon to 
reconvene in open session at 2:00 P.M. 
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The Council (in Committee) reconvened in the Council Chamber 
at approximately 2:00 P.M. His Worship the Mayor in the Chair 
and the following members of Council present: 

PRESENT : His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 
Hardwick and Rankin 


ABSENT : Alderman Linnell (Leave of Absence on 

account of Illness) 
Alderman Phillips (Civic Business) 
Alderman Sweeney (Civic Business) 
Alderman Wilson (Civic Business) 


DELEGATIONS AND UNFINISHED BUSINESS 

1. Development Permit Application: 
St. Vincent's Hospital 


The Board of Administration, under date of May 28, 1971, 
submitted a report of the Director of Planning and Civic 
Development with respect to development permit application, 
on behalf of St. Vincent's Hospital, for an addition to the 
west of the existing hospital building to be used for extended 
care facilities and hospital services. Details are set out 
in the report, particularly with respect to rezoning of the 
site to CD-I Comprehensive Development District, following a 
Public Hearing on April 13, 1967, when certain conditions were 
laid down . The comparison of the present scheme of develop- 
ment with the former scheme of 1967 is given. 

The Technical Planning Board submits the matter to 
Council with favourable recommendation. 


An explanation was given to the Council by representatives 
of the Planning Department, following which Mr. J. R. Smith 
and Mr. E. Scroggs appeared and filed a brief setting out views 
of concern of the Central Cambie Ratepayers Association. 

Mr. Crickmore of the Planning Department pointed out that 
the present information before Council is based on general 
Schematic Plans but details must be worked out for later 
consideration. 

MOVED by Aid. Adams, 

THAT the development permit be approved subject to 
conditions A (amended) B to E inclusive, which were included 
in the resolution of Council which approved the rezoning of 
the area; 

FURTHER the Director of Planning and Civic Development 
explore with the Architect, a second entrance to the parking 
area from 33rd Avenue and, 

FURTHER the view of the Central Cambie Ratepayers Association, 
i.e. that any further development be not on the east or top end 
of the property, be recorded in the Minutes. 

- CARRIED 

MOVED by Aid. Rankin, in amendment, 

THAT the next phase development of the hospital be con- 
structed on the west side. 

- LOST 

(The amendment having lost, the motion of Alderman Adams was 
put and carried) 
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DELEGATIONS AND COMMUNICATIONS OR PETITIONS 


Transient Information Kiosk: 
Crisis Centre 


At a previous meeting the Council considered a request of 
the Crisis Intervention and Suicide Prevention Centre for 
permission to place a Kiosk on City property near Venables and 
Cassiai' Streets to give incoming travellers and visitors 
information on Vancouver and other areas in the Province, as 
well as about various services available. Council, at its 
meeting on June 8th did not take action to approve the request 
However, at the further request of the organization an 
opportunity was given to appear as a delegation at this meetin 

A representative of the group appeared and explained the 
function of this Kiosk Information Centre for transients. A 
Board of Administration report dated June 4, 1971, sets out a 
report of the Supervisor of Property and Insurance and the 
Building Inspector, pointing out the property requested is 
fronting on Cassiar Street between Adanac and Napier Streets 
and it is proposed to commence the centre operation on June 15 
for a period of three months. In the report it is advised 
the Director of Social Planning/Community Development states 
this Kiosk is an extension of the present roll of the organiz- 
ation and comprises an integral part of the program for the 
handling of transients entering the Vancouver area. As such 
he endorses the proposal . 

No further action was taken at this time on this item or 
the remaining items of business on the Agenda as the Council, 
by motion, adjourned at approximately 3:15 P.M. 


The foregoing are Minutes of the Regular Council meeting 
of June 15, 1971, adopted by Council on June 22, 1971. 
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BOARD OF ADMINISTRATION (WORKS) 1 


June nth, 1971 


The following is a report of the Board of Administration: 
WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 


RECOMMENDATIONS: 


1. CLOSING CARNARVON STREET BETWEEN 

16TH AND 19TH AVENUES AND THE 
BOARD OF PARKS AND PUBLIC RECREATION 


"An application has been received from the Board of Parks and 
Public Recreation requesting the closing of Carnarvon Street between l6th 
and 19th Avenues to create a children's play area. 

Trafalgar School Site is on the west side of the street and 
Carnarvon Park is on the east side. 


The School Board has consented to the closing of the street, but 
has requested that the concrete sidewalk on the west side of the street be 
maintained. 


I RECOMMEND that Carnarvon Street extending from the Southerly 
limited of l6th Avenue to the northerly limit of 19th Avenue be closed and 
stopped up and placed in the care, custody and management of the Board of 
Parks and Public Recreation subject to the following conditions :- 

(a) The Board to bear the costs of physically closing the Street to 
the City Engineer's satisfaction. 

(b) The Board to maintain the existing concrete sidewalk on the west 
side of the closed street and to provide street lighting for the 
sidewalk to the City Engineer's satisfaction. 

(c) A right-of-way to be reserved over all the closed street for the 
maintenance, construction, and reconstruction of present and future 
municipal and Utility Compeiny works, and no buildings to be 
constructed upon it. 

(d) Development or re-development of the closed street to be to a 
design approved by the City Engineer. 

(e) The Board to agree formally to the foregoing conditions." 


Your Board RECOMMENDS that the foregoing be approved. 
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(WORItS) 2 


2. LEASE OF A PORTION OF ARBUTUS STREET BETWEEN 

15TH AND 16TH AVENUES AND THE WEST ONE-HALF OF 
LOT 19 AND PORTION OF LOT 20, BLOCK Ud^, 
D. L. 526 SITUATED AT THE NORTHEAST CORNER 
OF 16TH AVENUE AND ARBUTUS STREET 

"In an Agreement dated the 2nd day of January, I964. between the 
City of Vancouver and Arbutus Properties Ltd., the City leased a portion of 
Arbutus Street between 15th and l6th Avenues and the west one-hal^ of Lot 19 
and portion of Lot 20, Block 4^65, D. L. 526 for a term of 10 years subject to 
one year' s notice of cancellation after the first five years for parking 
purposes. 

Arbutus Properties Ltd., the owner of Lot A, Block ^64., D. L. 526 
situated on the west side of Arbutus Street between 15th and l6th Avenues 
advises that it is selling Lot A to Sem-Jan Enterprises Ltd. and requests 
permission for the eif ore-mentioned Agreement to be assigned to the new owner. 

I RECOMMEND that approval be granted to the assignment of the 
Agreement from Arbutus Properties Ltd. to San-Jan Enterprises Ltd." 


Yovir Board RECOMMENDS that the foregoing be approved. 


3. CLOSING PORTION OF LANE NORTH OF 

BROADWAY WEST OF WILLOW STREET 


"The lane north of Broadway was closed 100 feet west from the west 
side of Willow Street in I969 for a proposed hotel site. At that time, the 
owner of the abutting lands dedicated to the City a lane outlet to 8th Avenue 
130 feet west of Willow Street. Recently, the owner acquired another 50 foot 
lot on Broadway. Rather than having a portion of lane protruding into the 
building site, the owner has now requested the closing of another 30 feet of 
l£ine. This portion of lane is surplus to our highway requirements. 

I RECOMMEND that the east 30 feet of the lane North of Broadway 
West of Willow Street be closed, stopped and conveyed to the abutting ovmer 
subject to the following conditions :- 

(a) The owner to make arrangements satisfactory to the City Engineer 
with the utility companies for the removal of existing utilities 
in the closed portion of lane. 

(b) The owner to dedicate the north 2 feet of the went 20 feet of 
recently acquired adjacent Lot 13. 

(c) The closed lane to be subdivided with the adjacent lemds to form 
one parcel. 

(d) All costs to affect the closing of the lane to be borne by the 
applicant." 


Your Board RECOMMENDS that the foregoing be approved. 

(See Board of Administration Report, Building and Planning Matters, 
deleting Lane Building Line.) 
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RETAINING WALL ADJACENT TO LOT 20, BLOCK 39, 

D. L. 185, NORTH-EAST CORNER JERVIS STREET 

AMD HARWOOD STREET - VALIDATION OF ENCROACHMENT 


"There is a three storey apartment building situated on Lot 20, 
Block 39, D. L. 185. This building has been there for mainy years £ind has 
had a retaining wall along both Jervis Street and Harwood Street. This 
retaining wall extends from feet to 0.95 feet onto the City streets. 

The owner has requested the validation of this enci*oachment. 

I RECOMMEND that the retaining wall on Jervis Street and Harwood 
Street adjacent to Lot 20, Block 39, D. L. 185, be validated in accordance 
with the Encroachment By-Law." 


Your Board RECOMMENDS that the foregoing be approved. 


5. Request to Erect a Reviewing Stand for 
Sea Festival Parade - July 17, 1971 

The City Engineer reports as follows; 

"In March 1971, Council approved the request of the Vancouver Sea 
Festival Society to hold a parade in the downtov/n area. At that time, a 
decision had not been made as to where the reviewing stand for the parade 
would be placed. 

The Society had considered a location in front of the Bentall Centre, 
but after deliberation, have decided to place the stand in front of 701 West 
Hastings Street (the Federal Building), as is the practice of the Pacific 
National Exhibition during their parade. 

Accordingly, it is RECOMMENDED that the Vancouver Sea Festival 
Society be permitted to erect a reviewing stand on City street allowance 
provided that: 

A . Satisfactory arrangements are made with Corporation 
Counsel indemnifying the City against all possible 
claims that may arise from the erection of this 
stand. 

B . Approval is obtained from the Canada Department of 
Public Works and tho Canada Post Office." 

Your Board IlECOMMENDS the foregoing report of the City Engineer be 

adopted. 


6. Amalgamation of City and Park Board 
Service Yard Functions 


The City Engineer reports as follows: 

"On September 8, 1970, Council approved a joint ireport of the 
City Engineer and Superintendent of Parks recommending ajnalgaroation of 
certain service yard functions. The report pointed out that Park Board 
costs would rise by about $17,000 per year, due to charges of City garage 
and shops overhead to their accounts. Reduced charges to other users of 
the garage and shops facilities would more than offset this |17,000, re- 
sulting in significant net savings. 

/ continued . . . 
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Clause 6 Continued 

The majority of this merger has now been completed, and the |17,000 
required to cover the increase in Park Board costs must be provided within 
their budget, as authorized by Council. 

The Comptroller of Accounts reports that funds for this pixrpose 
are available in the Contingency Reserve. Council authority for formal 
transfer of the funds is required. 

I RECCMMEND that Council authorize transfer of $17,000 from Contin- 
gency Reserve to the Park Board, thus implementing the recommendations already 
approved by Council." 

Your Board REGCMMENDS the foregoing report of the City Engineer be 
approved. 


7. Pacific National Exhibition 
Opening Day Parade 1971 


The City Engineer reports as follows: 

"In a letter dated April 1st, 1971 the Acting General Manager of 
the Pacific National Exhibition requests permission to hold their opening 
day parade on Satvirday, J.ugust 21st, 1971. It is proposed that the parade 
start at 10:00 J&..M. at Burrard and Georgia Streets and proceed through the 
downtown area via Burrard and Hastings Streets, to a dispersal point at 
Clark Drive. This route has been used in previous years and the arrange- 
ments have proved quite satisfactory. 

The Pacific National Exhibition also requests permission to erect 
a reviewing stand on the north side of Hastings Street west of Granville 
Street, again in a similar manner to the arrangement approved in previous 
years. The reviewing stand will be assembled on the evening before the 
parade and dismantled immediately after the parade is over. 

The Pacific National Exliibition will seek approval of this occupancy 
as in previous years from the Canada Department of Public Works and the 
Canada Post Office, 

It is therefore RECOMMENDED that: 

A . the request of the Pacific National Exhibition Acting General 
Manager to hold the P.N.E. Opening Day Parade for 1971 on 
Saturday, August 21st, 1971 commencing at 10:00 i^.M. at Georgia 
and Burrard Streets and proceeding via Burrard and Hastings 
Streets to Clark Drive be approved. 

B . approval be granted for the erection of a reviewing stand pro- 
vided that the Exhibition Association assume fiill responsibility 
for any damage claims and subject to - 

(a) arrangements satisfactory to the Corporation Counsel 

(b) approval bo obtained from the Canada Depai'tment of Public 
Works and the Canada Post Office." 

Your Board RECOMMENDS the foregoing recoimnendation of the City 
Engineer be adopted. 
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8. Sewerage of False Creek Flats 


The City Engineer and Corporation Counsel report as follows i 

"A general plan of sewerage and drainage for the False Creek Flats was 
submitted to Council and adopted on the l8th of January, 1971. The need for a 
General Plan was one of the requirements of the 1913 Agreement between the City 
and the Canadian National Railway Company's predecessors before further progress 
could be made. 


Corporation Counsel has been negotiating with the Railway Company as in- 
structed, but so far has been unable to obtain any commitment from them. Speciri- 
cally, the Railway Company is not prepared at this time to make contribution tcwai'd: 
the cost of the works recommended in this report. 

The City's Medical Health Officer, Dr. Bonham, has advised of the urgency of 
providing proper sanitary sewer facilities to the area which is largely on septic 
tanks . 

Construction of the sanitary sewers could be started immediately and the cost 
borne initially by the City without prejudice. It is the opinion of Corporation 
Counsel that recovery of the Railway Company's share of the cost can be made under 
the terms of the 1913 Agreement. 

The first stage, to be built in 1971, includes :- 

A. The Central Pumping Station on Terminal Avenue $ 190,000 (CN) V: 

A force main, storm and sanitary sewers across "The (22U, 000 (CN) 

Bed of False Creek" and thence to the trunk at 5th (113,000 (CITY) -^^ 
and Carolina 

C. Sanitary sewer north from Terminal Avenue Pumping ( 60,000 fCN) 

Station at Main Street to join the existing sewer on ( 20,000 (CITY) ^ 
Station Street 


Estimated cost of the above works is:- 

City's share $133,000 ^ 

C.N. R. ' s share U7l|,000 


TOTAL $607, 000 


•«• NOTE: Division of costs according to the "1913 Agreement". 


The City Engineer and Corporation Counsel RECOMMEND that the above works 
be approved for constiniction and that $607,000 be appropriated from 1971 Sewers 
Capital Budget as follows :- 

$319,000 from II7/69OI Provision for Pollution Control, False Creek 
Flats Local Sewerage & Drainage and the balance of $288,000 from 117/200^ 
Provision for Area 'E' of Champlain Heights. (Due tc delay in finalizing 
the subdivision for area 'E', it is not now anticipated that all the 
$1450,000 provided in the 1971 Basic Capital Budget will be required 
during the current fiscal year for this purpose.) 


Your Bfard 

Ri;COMMl'M)S the foj'egoing report of the City Eiiginuei' and the Corporation 
Counsel be adopted. 
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9. Refuse Container Rates 

The Director of Finance and City Engineer report as follows: 

"In a letter addressed to City Council, the Vancouver Civic Employees' 
Union requested that the rate structure for the City's containerized 
service be reviewed because there have been numerous cancellations of 
service since the new rate structure went into effect and they are 
concerned that a loss of jobs for members of the Union will result. 
The Union representatives have made a request to appear before Council 
as a delegation. 

History ~"" 

The rates for refuse collection services, including containerized pick-up, 
were increased at the beginning of 1971. This was the first change in container 
rates since the beginning of I966 and therefore involved substantial increases. 
For example, the average customer with a 3-yard container who was paying $31]. 00 
per month now pays $1;8.00 per month for the service. The previous growth rate 
of approximately 2h% per year in containerized pick-up suffered a reversal with 
the increase in rates. From the beginning of the year, the number of containers 
in service has dropped by 10^. These lost customers have transferred to the 
commercial firms, at least one of which has been actively soliciting such transfer 
since the new rates were published. 

Effect on City Operation 

Such a reversal of the trend has a most undesirable effect on an operation 
such as this. The loss of customers results in an immediate drop in the revenues 
collected but many of the items of expense cannot be adjusted to reflect sudden 
changes in the workload since the trucks must still loin the same mileage to cover 
their beats although with fewer collections. 

The labour costs can be reduced as the workload drops although not in direct 
proportion. So far, the crews have been reduced by the equivalent of 2 men and 
a further decrease of 3 is expected by the end of Jaly. Because of vacations 
and retirements, v;e expect to be able to absorb five men temporarily without 
actual lay-offs but if a declining trend continues this will not be possible 
and layoffs could result. These would probably be probationers. 

The City offers three oi/os of containers - 1, 2 and 3 cu. yX. The l-j-urd 
and, to a lesser extent, the 2-yard containers cannot reaiLly compete econojnicaiJy 
with normal can pick-up but when the City's container opt;ration was established, 
it was decided to include the smaller sizes because they offer smaller businesses 
and apartments a service which is more sanitary, more compact and attractive in 
appearance, and presents less fire hazard than a rank of garbage cans (l cu. yd. 
is equal to about 11 cans). The rate schedule therefore was framed so that the 

1- yds. lost money; the 2-7/ds. aljiiost broke even; and the J-yds. created a 
surplus to subsidise the smaller sizes. The loss of business has been largely 
of the 3-yd. customers. The number of 1-yd. containers in service is unchanged; 

2- yds. have dropped by ^% and 3-yds. by 1.1%. 

Basis of Rates and Possible Changes 

The prosont rates were calculated to cover all of tfio co;'.ts oJ' t.ho c.outnin- 
(•ri",ed opcral.ion including a rih.'U'o of the n'jnei'al City :itl;nini;- t.ration oost;; and 
intcrost on the caj:ii,j).L invt\">tod in the prot-^eut. ti'uci:s, I'.otiLniuciv; . City Yard;; 
and ovci'houl. In addition, the rates were sol to pi-ovidc additional revenue 01" 
about $60,000 per ye;u" for the jTurchase of additional contf.incrs atid tmcks for 
growth OL the operation. 


Sinc«i the loss of customers folloved so closely on the change of City rates, 
there is no doubt as to the cause. Should the present trend continue, the City 
is faced with a significant loss on the operation. Any attempt to balance this 
loss by raising the charges would, undoubtedly, only make things worse. The 
Council, therefore, may wish to consider some adjustment in the City's rates with 
a view to encouraging a return at least to a stable operation. 


/continued 
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Clause 9 Continued 

It is suggested that since the rate structure includes rental charges for 
trucks and monthly service charges for the containers, which in turn include 
replacement costs for these, that the rates be reduced by eliminating the sur- 
charge for provision for growth of the fleet. This sxircharge amounts to about 
$60,000 in estijnated total charges of $800,000. 

The following table shows the present schedule of rates and the effect of 
eliminating the surchage: 

1 cu.yd . 2 cu. yd . 3 cu.yd . 

A. Present Rates 

Service charge per month $ 8.00 $ 9.00 $10.00 

Damping charge (each dump) $ 2.75 $ U-10 $ 5.20 

B. Rates Reflecting Above Proposal 

Service charge per month $ 8.00 $ 9-00 $10.00 

Dumping charge (each dump) $ 2.75 $ U-OO $ U.UO 

We cannot guarantee that this alternative rate schedule will solve the 
problem, but the effect of any rate reduction must be towards reversing the los 
customers". 


The City Engineer and Director of Finance RECOMMEND that: 

1) The $60,000 per year surcharge be eliminated and the following 
rate structure be established; 

1 cu.yd . 2 cu.yd . 3 cu.yd . 

Service charge per month $ 8.00 $ 9.00 $10.00 

Dumping charge $ 2.75 $ U.OO $ U-UO 

2) The Corporation Counsel be instructed to bring forward the necessary 
amendments to the Refuse ^law. 


Your Board 

RECOMMENDS that the reconunendations of the City Engineer and 
Director of Finance be adopted. 

DELEGATION REQUEST 


FOR ADOPTION SEE PAGE{S)1J.^1.1#. 
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HARBOURS AND PARKS MATTERS 


RECOMMENDATIONS 


1. Closure of Exhibition Park Before 

and After the Pacific National Exhibition, 1971 

The City Engineer reports as follows: 

"It is the annual custom of the Pacific National Exhibition 
to request the City to close the Exhibition Park to all traffic 
before, during and after the Exhibition period. This is done to 
prevent pilfering and to eliminate hazards caused by motorists 
driving through the work areas during setting up and dismantling 
of the exhibits. The request has been granted each year subject 
to a walkway being left open for public use on the general 
line of Windermere Street. 

It is therefore recommended that io accordance with the request 
of the Pacific National Exhibition dated April 1, 1971, Exhibi- 
tion Park be closed to general vehicular and pedestrian traffic 
except for a walkway through the park on the general line of 
Windermere Street, from midnight, Saturday, August 14, 1971 
until Saturday, September 10, 1971." 

Your Board RECOMMENDS that the foregoing report of the City Engineer 
be adopted. 


2. Neighbourhood Centre - Thunderbird 
Elementary School 


Your Board submits the following report of the Director of 
Social Planning/Community Development: 

"On March 23, 19 71 City Council approved the following 
recommendations of the Director of SP/CD and the 
Board of Administration - (Council minute extract) 

' 1. the addition of approximately 5,500 square 

feet, for a neighbourhood or satellite centre 
at a cost not to exceed $103,000 to Thunderbird 
Elementary School ; 

2. a capital expenditure of $40,000 from the Parks 
Board appropriation of $1,750,000 in the Five-Year 
Plan designated for "construction, extension and 
additions to community services centres" for this 
centre ; 

3. Parks Board operating costs for staffing and programing 
in the Centre, on an annual basis, commencing 
September 1, 19 71 and in an amount not to exceed 
$20,000 in 1971; 

The Director of SP/CD further recommends that Council request: 

4. the federal and provincial governments to pay $49,000 
as their share of the capital cost for the Centre 
because of its proximity to and planned use by residents 
of Skeena Terrace public housing; 
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Clause #2, Continued 


5. the province, through the office of the Provincial 
Secretary, to pay $14,000 of the capital cost under 
provisions of the Elderly Citizens Housing Aid Act 
because 67 housing units at Skeena Terrace are occupied 
by elderly citizens and because there are 184 elderly 
citizens resident at Beulah Gardens, a low- rent housing 
development in the immediate vicinity of Thunderbird 
School . 

Your Board RECOMMENDS approval of the foregoing report and 
recommendations of the Director of SP/CD and further 
recommends that: 

Council approve an appropriation of $54,000 from the 1971-7 
Five-Year Capital Plan allocation for "community services 
centres - construction, extension and additions" in advance 
of Council approval of the 1971 capital budget of the Board 
of Parks and Public Recreation, subject to $49,000 being 
available as outlined in (4) above and subject to $14,000 
being solicited as outlined in (5) above and if received 
applied against the $54,000. 

Council request the School Board and Parks Board to give 
immediate consideration to the recommendations of this 
report; 

no action be taken on these recommendations until they 
are approved by both the School Board and Parks Board. ' 

Subsequent to Council's approval of the foregoing extract from 
the minutes of the City Council meeting of March 23,1971, the 
Parks Board approved the $54,000 capital expenditure and the 
Federal and Provincial Governments agreed to share the $49,000 
capital expenditure. The Parks Board also requested the 
Provincial Secretary to pay $14,000 towards the capital cost 
of the neighbourhood centre under the provisions of the Elderly 
Citizens Housing Aid Act. 

In a letter to Commissioner Lorne Ryan dated April 5, 1971, 
Duncan McNab and Partners, Architects, advised that their 
preliminary cost estimates of $103,000 did not include fees, 
financing costs, contingencies or furnishings and that a 12% 
increase was required to cover these items. As a result the 
Parks Board at its meeting on May 17, 1971, by resolution, 
approved an increase in its Five Year Plan Community Services 
Centre capital allocation from $54,000 to $61,141. In - 
separate letters dated May 26, 1971, the Provincial and 
Federal Governments also agreed to increase their share from 
$49,000 to $54,219. The total now approved from these 
sources of capital funds is $115,360. Funds in the amount 
of $14,000 are still being sought by the Parks Board from tl\e 
Provincial Secretary vliicli, if obtained, will be applied 
against tlie $61,141. 

T}iG $54,219 approved by tlie Federal and Provincial Governments 
will be charged to the operation of the Sk cena Terrace Project 
(FP4). This means tliat 12?5% of this amount or $6,777 will be 
charged back to the City as a 1971 operational subsidy for 
SKeena Terrace. This is the same condition as was applied 
to the on-site facility constructed at Orchard Park. 


/ 3 
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Clause #2, Continued 

If City Council approves the foregoing funding arrangements 
the Architects employed by the School Board will proceed with 
planning for the Neighbourhood Services Centre at Thunderbird 
Elementary School. An operating agreement satisfactory to the 
School Board, the Parte Board and the Thunderbird Neighbourhood 
Centre Citizens Committee will be dravn. 

The Director of SP/CD recommends that Council approve a total 
capital expenditure for the Thunderbird Neighbourhood Services 
Centre in the amount of $115,360 with: 

$61,141 to be provided from the Parks Board Five Year Capital 
Plan allocation for "Community Services Centres — construction, 
extensions and additions;" and 

$54,219 from the Federal - Provincial Government with a charge 
back to the City of 12^5% of the latter amount for the 1971 
operational expense against Skcena Terrace (FP4); and 

subject to the condition that $14,000 be sought from the 
Provincial Secretary under the provisions of the Elderly Citizens 
Housing Aid Act on the understanding that if these funds are 
not obtainable that the project proceed witliout them." 

Your Board RECOMMENDS approval of the foregoing report and recommendation 
of the Director of Social Planning/Community Development. 


INFORMATION 


3 . New Brighton Pool 

An extract of the Minutes of the City Council meeting of May 11, 1971, 
is as follows: 

"A communication was received from the Hastings-Sunrise 
Action Council supporting the action of the Cassiar Rate- 
payers Association urging City Council put the New Brighton 
Pool to tender immediately and the new construction be 
financed from the current 5-year plan. Concern is expressed 
regarding the closure of the present New Brighton Pool due 
to water pollution. 

MOVED 

THAT this information be received and the Board of Adminis- 
tration be requested to obtain a report f)-om the Medical 
Health Officer regarding the condition of the present New 
PJrighton Pool. 

Carried" 

The Medical Health Officer reports as follows: 

"On August 24, 1967, Regulations Governing Public Swimming Pools 
were enacted under the Provincial Health Act. The swimming pool 
regulations state under 

'Section 1.02. No person shall operate a public swimming 
pool unless he is the holder of a subsisting permit, issued 
annually, in the form shown in Appendix A, issued by the 
Medical Health Officer, and unless these regulations are 
complied with. 
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Clause #3, continued 

Section 1.06. Notwithstanding section 1.02, 1.03, and 
1.07, the Medical Health Officer shall not issue a permit 
to operate an existing pool or f ill-and-draw pool unless 
sufficient evidence is produced to show that the pool 
water can meet the requirements of sections 6.01 (with the 
exception of 6.01 (o) ) , 6.04, and 6.05. 

Section 1.07. Notwithstanding sections 1.02 or 1.06, no 
person shall operate f ill-and-draw pool on or after the 1st 
day of January, 1969.' 

The Vancouver Park Board has operated for a number of years two 
public f ill-and-draw pools , namely , Kitsilano and New Brighton 
Pools. The Health Department was not required to issue swimming 
pool operating permits until 1971 as part of a Province-wide 
implementation by all Departments of Health. 

As it is now illegal under Section 1.07 of the Swimming Pool 
Regulations to operate f ill-and-draw public swimming pools, 
several meetings were held by this Department, officials of the 
Provincial Health Engineering Branch and officials of the Park 
Board, to determine if there was any way to operate Kitsilano 
and New Brighton Pools. 

A special water sampling programme was carried out on the waters 
adjacent to the intake of these pools. Since the Kitsilano Pool 
is filled with water of beach quality standards, the Medical 
Health Officer supported the Department of Parks in an application 
for exemption from the regulations for Kitsilano Pool. It is now 
possible, on the basis of a communication from the Deputy Mini- 
ster of Health, for Kitsilano f ill-and-draw pool to remain in 
operation on a year to year basis dependent on the maintenance 
of good water quality. 

It was not possible to support the Superintendent of Parks' 
request in respect to New Brighton Pool because the intake 
waters are polluted to the extent that a separate purification 
plant would be required before chlorination to ensure satis- 
factory water quality. 

The Superintendent of Parks stated that a new, recirculated and 
filtered pool was planned within the current 5-year Capital Plan 
at New Brighton. At the present time preliminary plans are nearly 
completed. Completion of the pool is tentatively scheduled for 
June 1972. 

To accommodate the public of the North-East part of the City the 
hours of operation at Hastings Community Pool have been extended 
on Saturdays, Sundays and Public Holidays and it will be in oper- 
ation seven days a week instead of six days, as previously." 

Your Board submits the above report for the INFORMATION of Council. 

(Copies of communications from the Cassiar Ratepayers' Association 
dated April 12, 1971 and from the Hastings-Sunrise Action Council 
dated April 20, 1971 are circulated for the information of Council) 


FOR ADOPTION SEE MGE(S) Li^ 
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BUILDING AND PLANNING MATTERS 

RECOMMENDATION 


1. Sale of City-Owned Land, 

Smithe-Haro Connector and Relationship 
to ' Robsonstrasse ' Proposals 


|The Director of Planning and Civic Development reports as follows: 
! " BACKGROUND 

I The disposal of the City-owned residual land created by the physi- 

} cal development of the Smithe-Haro Connector has been the subject 

: of previous Board reports dated May 22, and June 19, 1970 and Feb, 3, 

I 1971, The parcel, comprising approximately .7 acres, is indicated 

on the attached map. 

Council on June 23, 1970 approved the following recommendations: 

'THAT Council adopt the recommendations of the Board of 
Administration report dated May 22, 1970, thereby 
approving subdivision, rczoning and sale of the Haro 
diversion property including the closed portion of Haro 
Street. 

FURTHER, Tl^IAT Council not be adverse to considering 
inclusion of the Haro diversion property (excluding 
the northerly 35' + of closed Haro Street) in a 
workable Robson St'r'eet redevelopment plan, if such 
a plan is submitted within the estimated 6 to 8 
month period required to prepare the property for 
sale,' 

Subdivision has been completed. 

On December 17, 1970 Mr. F.C. Leighton, acting on behalf of 
certain Robson Street property owners, requested a postponement 
of the rezoning and sale of this property. In response to this 
request and a council motion seeking city participation in the 
cost of a feasibility study of redevelopment of the area, Council 
on February 9, 1971 resolved: 

'THAT the City-owned lands in question not be marketed 
prior to June 1, 1971 and no action be taken on rezoning 
in the meantime, 

THAT the Director of Planning report back on the whole 
situation prior to the June 1, 1971 date in respect of 
marketing of City-owned lands, ' 

The attached letter dated April 28, 1971 has since been received 
from Mr. Leighton. In part, Mr, Leighton states: 

•In our letter to you dated December 17, 1970, in which we 
asked for a delay in the marketing of City-owned land 
parcels adjacent to the proposed Robson Street International 
Centre, we undertook to advise you at the earliest possible 
date should it become apparent that the cooperative develop- 
ment of an International Centre was unlikely to come to 
fruition. We feel that in fairness to the City we must now 
so advise, you. 

Soma por,.sibili t:ics of a more limited dovcloimicnt incorporat inj.^; 
the orij'. in.il jjr.i.nciplcs nrc bcinj;; cli.'K.uissc.d , but these ncc 
Loo nc\buIous at l:Iio. prcscul- lime Lo just;i.( y n request T.ov 
any lAirthei' restraint on l;hc pari: of the. Cll:y in the marketinj;; 
of t.heir properties. 


cont'd 
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Further to the. above, Board of Administi-ation Report dated 
February 3, 1971 has indicated that the City-owned lands may 
rcsonabJ.y be dovdopad independently and tliat their sale will 
not necessarily preclude their inclusion in any potential Robson 
Street I'edevolopment scheme. 

As no workable redevelopment Robson Street plan has been 
submitted which will include the City-owned Haro diversion 
property, these lands should now be rezoned and sold as approved 
by Council, June 23, 1970. 

OTHER CONSIDERATIONS 

Firehal 1 Sites ; Council on May ^, 1971 approved of Concept 'A' 
outlined in Board of Administration report of April 1^, 1971 
thereby providing for the construction of three new firehalls to 
replace No, 1 Firehallo One of these sites would be "within one 
block of Burrard Street between Nelson Street and Georgia Street", 
however subsequent study by the Fire Chief in consultation with 
other city officials has ruled out the city-owned Haro diversion 
site. 


B.C. Automobile Association property ; The British Columbia 
Automobile Association previously acquired the northerly 35' 
of closed Haro Street from the City for expansion of its 
present downtown premises. It would appear that the B.C.A.A.'s 
present plans are to develop elsewhere and to market the 
consolidated downtown site early in 197 2. However, it is 
not felt that marketing of the City-owned property should 
be withheld for this reason. 

RECOMMENDATION 

The Director of Planning and Civic Development recommends: 

THAT Council now instruct the Director of Planning and 
Civic Development to complete the application for 
rezoning of the .7 acre City-owned Haro diversion 
property to CM-2 Commercial, and that the Supervisor 
of Property and Insurance be instructed to complete 
marketing of the property, all as approved by 
Council June 23, 19 70." 

Your Board RECOMMENDS that the foregoing report of the Director of 
Planning and Civic Development be endorsed. 

CONSIDERATION 

2. Public Housing: 

Greater Vancouver Regional District 

"he Board of Administration has received a report dated May 26, 1971 from the Director 
of Planning and Civic Development regarding the assumption by the Greater Vancouver 
Regional District of the function of public housing. The report deals with this subject 
in some detail and notes that the main features of the Supplementary Letters Patent are: 

"1. All municipalities are required to participate and share in the costs of the function. 

I. Net costs are to be shared among member municipalities on the basis of the proportion 
of the municipality's assessment for school purposes to the Regional District's 
total assessment for school purposes, as more particularly described in Section 782(1) 
of the Municipal Act. 

J. The annual net expenditure of the Regional District shall not exceed the product 
of 1/4 of a mill on the assessed valuation as referred to above. 


cont 'd . 
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4. The Regional District shall not carry out any project within a municipality unless 
that municipality has authorized it. 

5. The Regional Board may, with the agreement of the municipal council concerned, assume 
the rights, obligations and liabilities of a municipality for any existing and 
approved project under the federal-provincial public housing provisions of the 
National Housing Act." 

The report discusses a possible course of action for the City and suggests that the City 
may wish to: 

"(1) Request the Greater Vancouver Regional District to assume, as early as possible, 
the rigiits, obligations and liabilities of the City of Vancouver for all existing 
and approved Federal-Provincial public housing projects within the City. 

(2) Request the Greater Vancouver Regional District to initiate a program of public 
housing within the regional district, to provide the maximum amount of housing 
possible within the financial limitations set by the Supplementary Letters Patent. 

(3) Continue to initiate public housing within its boundaries for specific purposes, 
and request the Greater Vancouver Regional District to take over these projects 
after tlicy are co:;ipleted. 

(4) Discontinue its policy of separately initiating public housing other than housing 
for specific purposes as described in (3) above." 

Regarding Item (3) above, the Din^ctor of Planning and Civic Development advises that the 
$1 million dollar revolving fund in the 1971-1975 Capital Program may be used for acquiring 
sites for such housing. The Department is presently, on instruction of Council, working 
an the location of sites for senior citizens housing in the Kitsilano and Fairview Slopes 
areas, and a site for housing for single women. 


your Board submits the report of the Director of Planning and Civic 
Development for the CONSIDERATION of Council. 

(The report of the Director of Planning and Civic Development 
dated May 26, 19 71, is circulated for the information of 
Council . ) 

RECOMMENDATIONS 


3. W/S of Willow Street between Broadway 
and West 8th Avenue: Deletion of 10' 
Building Line for Lane Purposes 

An application has been received from Mr. F. Stanzl, 
Frank Stazl Construction Ltd., 6549 Eraser Street, to amend 
Schedule "D" of the Zoning and Development By-law to delete 
the 10' Building Line established for lane purposes a distance 
of 150' west of the westerly limit of Willow Street within the 
area between 8th Avenue and Broadway, being Lot A and Lot 13, 
Block 337, D.L. 526, Zoned C-2 and C-3 Commercial Districts. 


In 1969 City Council on report of the City Engineer agreed 
to the closure of a portion of the existing east-west City lane in 
this block (bounded by West Broadway, Laurel, liest 8th Avenue and 
Willow Street). A new lane outlet was provided to West 8th Avenue. 
Subsequently the site together with the former intervening City 
lane v/as consolidated into one parcel and registered at the Land 
Registry Office to form the new Lot A (Plan 13323). 


^1 
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Lot A as now existing has a frontage of 100' on West 
Broadway and a 130' frontage on West 8th Avenue. A lot 13 (frontage 
50' on West Broadway) is being added to the west side of Lot A. A 
separate Board of Administration report is being submitted by the 
City Engineer to City Council recommending approval of an application 
by Mr. F. Stanzl to close and acquire the portion of the City lane 
to the north of Lot 13. 

Following decisions of the Technical Planning Board and the 
Zoning Board of Variance; Developnont Permit No. 53339 was issued 
November 20, 1S70, to permit an Office Building with limited retail 
facilities on Lot A. 

The Technical Planning Ooard in April 1971, approved a 
Development Permit Application No. 53339 permitting the inclusion of 
the adjoining westerly Lot 13 into the site and an addition and 
increased floor area to the Office Building and limited retail 
facilities previously approved by Development Permit No. 53339. 

The conditions of approval by the Technical Planning Board 
included that Lot A and Lot 13 be consolidated into one parcel and 
so registered at the Land Registry Office and further that satisfactory 
arrangements be first made for the acquisition of the portion of the 
City lane to the north of Lot 13. 

The Technical Planning Board on May 21, 1971, RECOMMENDED 
that the application to delete the affected portion of the building 
line for lane purposes be APPROVED . 


Your Board RECOMMENDS that the report of the Technical Planning Board 
be received and the matter be referred for consideration of Council 
at a Public Hearing, after report from the Town Planning Commission. 

(Note: This matter reported on by the City Engineer in 
Clause 3 of Works & Utility Matters.) 

4. Grain Elevator: 

2700 Block Wall Street 

Background: 

A letter has been received from the Cassiar Ratepayers' Association 
enclosing a copy of a letter which the Association has sent to the 
National Harbours Board at Ottawa, (copies circulated) , complaining 
of the condition of the derelict grain elevator located in the 2700 
Block, Wall Street. The Association's letter states that their 
members are deeply perturbed concerning the dilapidated state of 
the building, and they consider it to be an eyesore to the 
community and that it is also rodent infested, a health hazard and 
a danger to children. They request that the National Harbours 
Board demolish the building with all possible haste. 

The Director of Planning and Civic Development has consulted with 
other City officials, and a local official of the National Harbours 
Board (Vancouver), and now reports as follows: 


cont ' d 
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" Location : 

This grain elevator is located on the north side of Wall Street 
in the 2700 Block (between Slocan Street and Kaslo Street). It is 
owned by the National Harbours Board and occupies seven lots with 
a frontage of some 500 feet on Wall Street. The depth of the lots 
averages some 100 feet. The northern boundary abuts the C.PoR. 
rail tracks. A gallery overpasses the tracks and connects the 
elevator to a grain jetty to the north. The 12 grain silos are of 
concrete construction. The remainder is steel or timber cladded 
with corrugated sheathing. The capacity is 650,000 bushels. 

Condition : 

These premises have been inspected and the specific items 
mentioned in the Cassiar Ratepayers Association's letter were checked 
and the following conditions were found to exist. 

Rodent Infestation - There was evidence of a very light rodent 

infestation on the lower level of Commis- 
sioner Street, The N.HoB. has a continuing rodent control 
program in effect in this area. 

Health Hazards - There was no evidence of any health hazards 

on the property at the time of the inspec- 
tion with the exception of the above rodent infestation. 

Danger to Children - The premises were found to be securely 

locked and openings closed and blocked. 
Entry without a key can be gained only by forcible entry. 
Some corrugated iron sheathing was loose. This will be 
brought to the attention of the NoH.Bo Otherwise the 
building appears to be structurally sound. 

Eyesore - Tha corrugated iron sheeting covering the 

centre portion of the building shows consi- 
derable a^c.^ls of rust and docs not appear to have been 
])ainlcd for la.iiiy years. Rccause of i.ts hciglit and location, 
the lnn.l<lin['; obstructs cy view, which \v'.)uld otherwise be 
aval 1 .-il.)] (.'. , of h.iiiioiir aiul uoi'th sliorc and cletriinon tally cf- 
j'ects t:hc amenity oJ some 40 nearby homes to varying dcgi-ccs. 

The 12 grain wil OS and central tower of the elevator 
proper are located on land which is zoned for 
RS-1 One Family Dwelling District o The gallery overpassing 
the railway tracks and the grain jetty are located in the 
M-2 Industrial District, 

It is understood from NoH.B, officials that the 
elevator was last used by Pacific Elevators in 1967, 
but only for oil feeds. 

Non-conformity : - The elevator proper being located in an (RS-1) One- 
Family Dwelling District, is therefore a "non-conforming' 
use, and being disused for a period of over 90 days, it would 
need a Board of Variance relaxation before the use could be 
revived by a private individual o However, this could not be 
enforced if the use was to be continued by a Crown Agency, 
although the Crown usually endeavours to conform to City bylaws 
as a courtesy. 
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Board of Administration, June 11, 1971 (BUILDING - 6) 

Clause 4 continued 

Future. Use : *« The N.H.B, has endeavoured to obtain suitable lessees 

for this building, but so far without success. It is 
understood that if this is not possible within a reasonable 
time, the Board anticipates that demolition will be considered, 
with a view to sale of the site as residential lotSo The 
existing 7 lots could be subdivided into 10 One-Family Dwelling 
lots under the present zoning. 

The cost of such demolition cannot be estimated without a 
detailed investigation, but it is obvious that due to its size, 
location and type of construction, special measures would have 
to be undertaken to protect the main line railway during such 
work, and the operation would likely be very expensive, in 
relation to the eventual amount of developable land which could 
be then made available. It is possible that the financial 
advantage of the sale of the site as building lots may only be 
marginal, after deduction of demolition costs. 

Viewpoints : 

There is no doubt that the site if cleared could be developed as a 
viewpoint park and would provide an interesting view of the harbour and 
north shore. However, if the elevator was to be demolished and 
replaced with One Family Dwellings the view from the adjacent existing 
Burrard View Park would be greatly improved » It is noted that two 
City street-ends on Wall Street have already been developed as sitting- 
out view points. Four other street-ends could be similarly treated in 
this immediate vicinity, and could provide similar, or perhaps more 
varied views of the harbour than might be obtained if the subject land 
were to be so developed. 

Disposal Policy: 

The present policy of the Federal Government in the disposal of their 
surplus land is to endeavour to obtain the highest market value for 
same. Thus, there seems little likelihood that the City would be able 
to obtain the subject land for park purposes at a nominal cost. However, 
the attempt should be made. 

It is Recommended: 

1, That the N,H,B, be informed that City Council is of the opinion 
that this derelict grain elevator is an eyesore and is 
detrimental Lo the. c-imenity of the nciglibourluiod ; and that the 
Council support: the ('assiar riat;cpayi\r.s AssociaLxou in their efforts 
to obtain the removal ol tli:Ls non-coniorming use; 

2o That the N.II.R. be informed that after demolition of the grain 

olev-ntor by i lu> N.ll.B. tho. Cit y would be interested in acquiring 
or loasin,^ the 8it<> for a nominal sum for park purposes; 

3. That this report be forwarded to the Board of Parks and Public 
Recreation for its concurrence and support. 

It is further recommended that should the course of action recommended 
in (2) above prove to be unacceptable, then the National Harbours Board 
be requested to remove the buildings as soon as possible, thus making 
the lots on Wall Street available for residential purposes. 

Your Board RECOMMENDS that the recommendations of the Director of 
Planning and Civic Development be approved. 


FOR ADOPTION SEE PAGE(S) ...Zi 
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Board of Administration, June 11, 1971 


(Licenses 1) 


LICENSES AND CLAIMS liATTERS 


CONSIDERATION 


1. 


Shops Closing By-Law: 
Barber Shop Closing. 


The Corporation Counsel reports as follows: 


" On May 11, 1971 I was asked to consider the matter of 
an amendment to the Shops Closing By-law to permit 
"Master Men's Hairstylists" [sicj to remain open six 
days a week . 


Before proceeding further with this matter, it is my 
opinion that Council should be advised of the follow- 
ing points. 

The barbering industry in British Columbia is governed 
by an Association established pursuant to the Barbers 
Act. After considering the provisions of this Act, and 
discussing this matter with the Secretary of the Associa- 
tion, I am satisfied that there is no provision for any 
separate organization such as Master Hairstylists. In 
other words, in British Columbia one is either a barber 
or not a barber, and there are no other recognized 
categories . 

Mr. Goldsmith, who presented the Master Hairstylists' 
brief, has suggested that we could, in the by-law, dis- 
tinguish between the group of barbers he represents and 
the other barbers on the basis of a certificate that the 
Association gives to a barber who completes a seminar in 
hairstyling . 

I am advised that this is a 32-hour course and approximately' 
20 out of roughly 650 barbers in Vancouver have completed 
the course. 

Mr. Goldsmith also has advised that there is a Hairstyling 
Council within the Barbers Association, and that perhaps 
we could distinguish between the types of barbers by 
reference to whether or not they belong to this organiza- 
tion. Although it is possible to make a distinction in 
the Shops Closing By-law on one of the foregoing grounds. 
Council may wish to consider the following points before 
proceeding with the amendment to the By-law: 

1. The By-law presently deals with different types 
of shops rather than the qualifications of people 
within shops. 
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Board of Administration, June 11, 1971 (Licenses 2) 


Clause #1, Continued 

2. There is no effective method by which a barber 

with a hairstyling certificate could be prevented 
from giving ordinary haircuts six days a week. " 


YOUR BOARD SUBMITS the foregoing report of the Corporation Counsel 
for Council's consideration. 


DELEGATION REQUEST 


FOR ADOPTION SEE PAGE(S) .'IJ 
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Board of Administration, June 11, 1971 


(Fire 1) 


FIRE AND TRAFFIC MATTERS 


RECOMMENDATION 


1. 


Proposed New Firehall #10 
Crossing over Canadian National 
Railway Tracks. 


The City Building Inspector reports as follows: 

"On November 24, 1970, Council approved a report submitted by 
the Fire Chief and the Board of Administration regarding the 
conversion of Vancouver Fireboat #2 and the relocation of the 
Firehall #10 accommodation on Burrard Inlet. 

The new location for the Firehall is on property leased from 
the National Harbours Board. To obtain access to this property 
a private crossing must be constructed over a railway spurline 
owned by the Canadian National Railway. 

The Railway company has advised that it will install the new 
crossing together with necessary warning signs for the cost of 
approximately $150 to be assumed by the City. This cost has 
been provided for in the original approval of funds for the 
project. 

In addition, an annual recurring fee of Eleven dollars will be 
charged. " 

Your lioard RECOMMENDS that: 

(i) The increased operating cost of Eleven dollars per year be 
provided from the Fire Department Budget. 

(ii) An agreement acceptable to the Corporation Counsel between 
the Canadian National Railway and the City be executed by the 
Mayor and City Clerk. 


FOR ADOPTION SEE PAGE(S)...I1 
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Board of Administration, June 11, 1971 (FINANCE - 1) 


FINANCE MATTERS 

CONSIDERATION 

1 . The Metropolitan Co-operative 
Theatre Society - Grant 


City Council, on April 6, 1971, when considering recom- 
mendations from the Finance Committee on Annual Grant Requests, 
took no action with respect to a grant request of $6,492 from the 
Metropolitan Co-operative Theatre Society. 

The organization has since written advising that it is 

in a critical financial situation despite an improvement in its 

overall capital debt. The Society, in its original submission to 

the Finance Committee, stated that it is in arrears of taxes from 

1969 which, including interest, amounts to $6,492, not including 1971 
Taxes . 

The Society does not qualify for exemption from taxes 
under Section 396-C of the Charter, and was advised that only an 
application for a grant on the basis of financial need could be 
made, in accordance with Council policy. 

On June 25, 1963, the Council approved a $5,000 grant, 
on a non-recurring basis, towards the capital cost of reconditioning 
the Marpole Theatre. Council also approved grants of $7,500 in 1966 
and $6,145 in 1968, out of which was paid the taxes owing at those 
times . 

The Society wishes to appear as a delegation in support 
of its request. 

Your Board submits the foregoing for the CONSIDERATION 
of Council. 

(Copy of the latest Financial Statement, which was before the 
Finance Committee, is circulated for information.) 

DELEGATION REQUEST - THE METROPOLITAN CO-OPERATIVE THEATRE SOCIETY 


2 . The John Howard Society - Grant 

City Council, on March 23, 1971, when considering 
recommendations from the Finance Committee on Annual Grant Requests, 
took no action with respect to a grant rec[uest of $3,000 from the 
John Howard Society. 

The Society, for the last few years, received an Annual 
Grant of $2,500. 

The Society has again written asking that the Council 
reconsider its decision, and advising it is prepared to appear 
before Council if necessary. 

Your Board submits the foregoing for the CONSIDERATION 
of Council . 

(Copies of the Fact Sheet submitted by the Society are 
are circulated for information.) 
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(FINANCE - 2) 


A letter has been received from the Abortion and Birth 
Control Research Program of the Women's Liberation Alliance, 
requesting a grant of an unspecified amount towards its Research 
Program to be carried out this Summer. 

The Federal Opportunities for Youth Program has granted 
$4,000 to the Women's Liberation Alliance for the Progreun . This 
money will be used for wages for four students and for travelling 
and office expenses. As the original application by the organiza- 
tion to the Federal Government was for $5,177, efforts are being 
made to obtain the required balance. 

Your Board submits the foregoing for the CONSIDERATION 
of Council . 

(Copies of the Women's Liberation Alliance letter dated 

June 7, 1971, with attachment, are circulated for information.) 


4 . Burnaby Ladies ' Pipe Band - 
Travel Assistance 


A letter has been received from the Director of the 
Burnaby Ladies' Pipe Band requesting an unspecified donation from 
the City to assist them in travelling to Scotland to perform and 
compete in five Pipe Band Competitions. The letter states that 
more than one-half the girls in the Band are from Vancouver and 
the Band participates in local parades and celebrations in the 
Greater Vancouver area and the United States. 

Your Board notes that Council has dealt with similar 
requests as follows : 

Feb. 1969 - Vancouver Ladies' Pipe Band - No Action. 

Travel Assistance for trip 
to Scotland. 


July 1967 - Vancouver Kiwanis 

Travel Assistance 
Eastern Canada. 


Pipe Band - $500 Approved, 

for trip to 


Your Board submits the foregoing for the CONSIDEI^VTION 
of Council . 


(Copies of the Band's letter are circulated for the 
information of Council.) 
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Board of AcJministration, June 11, 1971 (FINANCE - 


5. W.H. Rhodes Canada Educational Trust - 
Admission to Civic Facilities 


Last year, Thos. Cook & Son made arrangements for the 
W.H. Rhodes Canada Education Trust to visit British Columbia, 
and the City arranged for free admission to the Aquarium, the 
Maritime Museum and the Planetarium. 

This year, the group, consisting of 44 school boys, is 
again visiting this Country and a request, through Thos. Cook & 
Son, has been received for similar arrangements. 

Your Board submits the foregoing for the CONSIDERATION 
of Council . 


INFORMATION 

6 . Four Seasons - 

Cost of $9,000,000 to Taxpayers 

Your Board has received the following from the Director of Finance 
for Council Information, in regard to the costs of the Four Seasons 
property. 

"The annual debt service costs on a $9,000,000 sinking fund 
20 year debenture Issue would be approximately $1, 0^40,000 per year, under 
present bond market conditions. 

Since single family residences pay kk.(3% (1971) of the City's 
general purpose taxes, $'»6'4,000 of the annual $1, 0^40,000 would be paid 
by single family residences, or $6.2!} per year for tv.enty years by the 
average home. This represents an approximate 1\% increase In general 
purpose taxes on a single family residence, at the 1971 level of tax- 
ation. 

The balance of the annual cost ($576,000) would be paid by the 
other categories of property, specifically vacant land, multiple 
residential, apartments, commercial and Industrial." 

Your Board submits the above for Council information. 


FOR ADOPTION SEE PAGE(S),.I.UIiLi. 
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BOARD OF ADMINISTRATION 
PERSONNEL MATTERS 

SUPPLEMENTARY REPORT JUNE 11, 1971 

RE COMMENDAT I ON 

1. Auto Allowances - New Positions 
Resulting from Re-organization 
of Electrical Division 


The Director of Finance reports as follows: 

"A request has been received from the City Engineer for auto 
allowances for the position of Electrical Engineer I and 
Electrical Technician I of the Electrical and Coiranuni cation 
Design Branch. These employees are required to use their 
cars on field visits in connection with survey design and 
inspection of electrical and communications systems installed 
in City buildings and streets. The City Engineer has also 
requested an auto allowance for the position of Superintendent 
II of the Electrical Operations Branch, who is required to 
use his car to make inspections and supervise electrical 
workmen . 

It is recommended that monthly auto allowances be approved 
for the following positions: 

Electrical Engineer I, Electrical and Communication Design 
Branch, presently occupied by E.C. Spratt, effective 
March 22, 1971 

Electrical Technician I, Electrical and Communication Design 
Branch, presently occupied by P. Huysman, effective May 10, 
1971 

and 

Superintendent II, Electrical Operations Branch, presently 
occupied by A. Dale, effective April 5, 1971." 

Your Board RECOMMENDS that the above recommendations of 
the Director of Finance be adopted. 


FOR ADOPTION SEE PA6E(S) lA. 
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BOARD OF ADMINISTRATION 

PROPERTY MATTERS 


JUNE 11. 1971 

RECOMMENDATIONS 

1 . Sale to Salvation Army of Senior Citizens 

Site No. 3> Ghamplain Heights. Zoning CD-I 
(Garden Apartment & Townhouse Development) 

The Supervisor of Property and Insurance reports as follov;r. : 

"On June 21st, 1968, after consideration of a recuest frcn; the Salvation 
Amy to purchase a site for Senior Citizens' development. City Council 
I'esolved that Site No. 3, consisting of approximately P.583 acres, situated 
in Champlain Heights be offered to the Salvation Army for a Senior Citisens 
Home development, at a price to be negotiated and reported to Council. 

Rej-istraticn of the necessary plans of subdivision have been comoleted and 
the Salvation Amiy has .-jdvised that they arc now prepared to purchase the 
site in accordance with the City's reouircmcnts that they first qualif;,^ as 
as a charitable orfaniz^tion and that the financing for the project be in 
accordance \-dth the !^:iderly Citij;enE' Housing Act. 

It is Council's policy (Resolution of Council December 5th 196?) that in 
the case of non-profit societies sponsorinr: Senior Citizens' housing, City 
land be mad--^ available at a price of the assecsed value based on sub- 
divided land as determined for general purposes, set out in Section 3)i2(l) 
of the Vancouver Charter. This site does not appear on the 1971 assessment 
ix)ll and therefore, the assessed value is not available. However, an 
estimate of the assessed value based on assessments of comparable parcels 
of land vjith similar development regulations indicates an assessed value 
of $55,700.00 per acre or a total assessed value of :;:ll|li,000,00 for the 
entire site. Salvation Army representatives have indicated their acceot- 
ance of this price. 

RECOr-IMiilJDIvrj that Lot Nos. 3 & k, D.L. 33i4, Group 1, N.'./.D., consisting"- of 
2.583 acres (also known as Site No. 3 in Champlain Heights) be sold to the 
"Governing Council of the Salvation Army (Canada VJest)" 

a) for the sum of $1UU,000.00 on City terms at 9% interest, plus a 
portion of the current year's taxes and registration fees; 

b) in view of the extended period in which this site has been reserved 
by Council for the Salvation Army, it is proposed that the date of 
sale be the date of Council anproval; 

c) that the purchasers shall give to the City an option to repurchase 
at the net sale price, such option to be exercised at the end of 2 
years in the event that the purchasers hove not proceeded with con- 
structionj 

d) the purchaser shall give to tlio City a 21 year option to repurchase 
at the net sales price, such option to be exercised in the event 
that the property is utilir-ed for any other purpose than Senior 
Citizen's devolcpmcnt. in accordance with the Elderly Citizens Hoiisinri A 

Your Board 

R"C0.nniJD3 the foregoing recommendation of the Suoorvisor of Property and 
Insurance be adopted. 


Cont 'd. . 
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Board of Administration, June 11, 1971 (PROPERTIES - 2) 

2, Tenders for Lease 

S/W Corner 1st Avenue and Burrard Street 

The Supervisor of Property and Insurance reports as follows: 

"Lots 17-20, Block 217, D.L. 526, being S/W corner 1st Avenue 
and Burrard Street, consisting of the former service station 
site was purchased as part of the acquisition program for 
the proposed Arbutus -Burrard Connector. The site is 100' x 120', 
zoned M-1 , light industrial and improved with a hollow cement 
block building of approximately i|00 sq. feet. The balance of 
the site is improved with blacktop. The City Engineer is 
prepared to approve a lease for a period up to December 31 > 
1975« In this regard, the Supervisor of Property and Insurance 
has advertised for tenders which were opened at a meeting of 
the Board of Administration on May 25th, 1971, as follows: 

(1) Twin-City Acceptance Limited - $1450.00 per month 

(2) Executive Car Lease Limited - f!;355.00 per month 

(3) Mr. T.R. Hodj;;son - $350.00 per month 
(U) Harry F.'i. Jang - $275-00 per month 

The Supervisor of Property :ind Insurance reccmmends that the tender sub- 
mitted by Tvan-City Acceptance Limited in the amount of $h50.00 per month 
be accepted, sub'.ject to the folloxiring terms and conditions: 

(1) A rental of $298.50 per month plus all taxes as if levied, (based 
on 1971 assessed values, this would create a gross income a month 
of ,^298.50 plus taxes in the amount of $151.50 for a total of 
$ii50.00 per month.) 

(2) The lease to commence as of July 1st, 1971 for that period up to and 
including December 31st, 1975. 

(3) Alterations to the existing;; structure to be subject to the aoproval 
of the City Engineer and in conformity with all the City by-laws. 

(U) The rifht by the lessee to sublet or asslpn. 

(5) The right to place a portable building to be used as a display 
sales area on the property in addition to the present building. 
The building to coaform to all City by-laws and to be removed at 

the expiry of the lease. 

(6) That the Inase be in accordance with a covenant against the pro- 
perty prohibiting the sale or distribution of gasoline or petroleum 
products. 

i:'^CC; uSKDr® that the bid sub^iltted by Twin-City Acceptance Limited in the 
amount of $298.50 per month plus all taxes as if levied be accepted nnd 
a lease be droim for the neriod July 1st, 1971 to Docembor 3"'^t. 1975, 
tenns and conditions subject to tb^ mproval of the City "npineer ?.nd 
Corooration Counf-el, "'n accorinnoe 'vjth the fpr^foirf . 

Your Pn.-rd 

R'';noy''!'';MD'^ tho fom-xung recommend ntion of th.-^ Supervisor of Pir^porty and 
In:-v!i''tnr'^ b'^" ado.'ti'd. 
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Boapd of Administration, June 11, I97I (PROPERTIES - 3) 

3. Sales: Residential 
Champlain Heights 

RECOMMENDED that the following applications to purchase received 
by the Supervisor of Property & Insurance be approved under the 
terms and conditions set down by City Council. These lots are 
marketed on the basis of fixed price in accordance with Council's 
instructions regarding the sale of single family residential 
lots in Champlain Heights. 


re: Lots 20 & 21, D.L. 339, Plan 13659 

S/3A9th Avenue, 'ilastofTj.-ne Street 


I'aretic 


lot Aoprcx. Size Sales Price 
20 Ii3.5 X 120' *>12,7CO.OO 


Term s 

City 
Terms 
'?) 9% 


Conditions 

Bulkhead Agreement 
1 foot above lane. 


Mario 
Drijfcvka 


21 Ii3.5 X 120' 


^312,700.00 


City 
Terms 

9^ 


re: Lot 79, n.L. 339, Plan 13659 

Tod crick Bet. 52nd & 53rd Avenues 


He ins 
Beyer 


57' X 12h' 


$11^,500.00 City 
Terms 

© 9% 


FOR ADOPTION SEE PAGE(S) 7..A 
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REPORT TO COIMCIL 


STANDING COMMITTEE ON FINANCE 


JUNE 4, 1971 


The Standing Committee of Council on Finance met on 
Friday, June A, 1971, in the Coimcil Chamber, Third Floor, 
City Hall, at approximately 10:30 a.m. 

PRESENT: Alderman Adams (Chairman) 

Alderman Broome, Bird, Calder, 
Rankin, Sweeney, and 
Wilson 

ABSENT: His Worship the Mayor 

(on Civic business) 
Alderman Hardwick 
Alderman Phillips 
Alderman Linnell (on Leave of 
Absence due to illness) 

CLERK TO THE COMMITTEE: M. James 


The following recommendation of the Committee is 
submitted for the action of Council: 


RECOMMENDATION 


1. 1971 Basic Capital Programme: 

Project Detail - Park Board Capital Budget 

Under date of May 11, 1971, the Board of Administration 
submitted to Vancouver City Council a report dealing with the 
1971 Basic Capital Programme. This report was considered by 
Council at its meeting held June 1, 1971, at which time Council 
directed that: 

"the Park Board Capital Budget and Parks Programme... 
be referred to the Standing Committee on Finance for 
consideration and a representative of the Park Board 
be requested to be present at that time." 

Present at the meeting of your Committee was 
Commissioner A.E.S. Robertson, Chairman of the Board of Parks 
and Public Recreation, and Mr. S. S. Lefeaux, Superintendent of 
the Board of Parks and Public Recreation. 

The Chairman referred to items 18 (New Equipment - 
S25,000) and 19 (Queen Elizabeth Park Restaurant - |300,000) on 
page three of the Park Development Programme of the Basic 
Capital Appropriations Budget and also referred to item 2 
(Riley Park Community Hall - |15,000) on page one of Community 
Services Centre Facilities in the Basic Capital Appropriations 
Budget. The Chairman and Members of the Committee directed 
questions to the Chairman of the Park Board and the Superintendent 
of the Park Board on these matters. The Chairman of the Park 
Board advised that the item of |15,000 for Riley Park Community 
Hall was the amount needed for the immediate expenditure on 
planning the Community Hall extension at this Community Services 
Centre, and that this did not infer that there would be no 
development or construction in this year. The Chairman pointed 
out that before a reasonable request for Capital funds for this 
specific Community Hall extension could be made, the planning 
of this development would need to be completed and costed. It 


. continued/ 
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standing Committee on Finance, Jiine 4, 1971 


2 


Clause 1 continued 


was the intention of the Park Board, the Superintendent advised, 
that when the costing was more firmly estimated, the Park Board 
would approach Coimcil for approval of funds to initiate this 
Community Hall extension as the need was great. 

The representatives of the Park Board explained the 
Park Board planning of the restaurant at Queen Elizabeth Park 
and also the item regarding New Equipment. 


RECOMMENDS approval of the Park Board Capital Budget and Parks 
Programme as detailed in the 1971 Basic Capital Programme. 


After discussion, your Committee 


The meeting adjourned at approximately 11:05 a.m. 


FOR ADOPTION SEE PAGE(S), 
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CITY OF VANCOUVER 

REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, June 22, 1971, in the Council Chamber, at 
approximately 9:30 A.M. 

PRESENT : His Worship the Mayor 

Aldermen Adams, Bird, Calder, Hardwick, 
Phillips, Rankin, Sweeney and 
Wilson 

ABSENT : Alderman Broome (Leave of Absence on Civic 

Business) 

Alderman Linnell (Leave of Absence on 

account of Illness) 

CLERK TO THE COUNCIL : D. H. Little 

PRAYER The proceedings in the Council Chamber were opened with 
prayer. 

ACKNOWLEDGMENT His Worship the Mayor acknowledged the presence 

in the Council Chamber of students from Vancouver 
City College and from Simon Eraser Elementary 
School . 

RECOGNITION 

His Worship the Mayor informed the Council that today is the 
214th anniversary of the birth 6f Captain George Vancouver. 


'IN CAMERA ' MEETING 

The Council agreed to an 'In Camera' meeting later this 

day. 

ADOPTION OF MINUTES 

MOVED by Aid. Bird, 
SECONDED by Aid. Sweeney, 

THAT the Minutes of the Regular Council meeting (including 
'In Camera'), dated June 15, 1971, be adopted. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Adams, 
SECONDED by Aid. Sweeney, 

THAT this Council resolve itself into Committee of the Whole, 
His Worship the Mayor in the Chair. 

- CARRIED 

UNFINISHED BUSINESS 

1. Transient Information Kiosk: 
Crisis Centre 


The Council further considered the request of the Crisis 
Intervention and Suicide Prevention Centre to place a Kiosk on 
City property fronting on Cassiar Street between Adanac and Napier 
Streets to give information to transients. The Board of Adminis- 
tration report of June 4th on the matter was considered, as well 
as a further report of the Board of Administration dated June 14, 
1971 . 

cont 'd . , . . 
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Regular Council, June 22, 1971 2 

UNFINISHED BUSINESS (cont'd ) 

Transient Information Centre: 
Information Kiosk (cont'd) 

MOVED by Aid. Adams, 

THAT permission be granted for this information kiosk as 
proposed, subject to the following conditions contained in the 
Board of Administration report of June 14th, 1971: 

(a) Approval of the Development Permit Application would on] y 
be for a limited period of time expiring September 15, 
1971, and in accordance with the applicant's letter dated 
June 1, 1971. 

(b) Prior to the issuance of the Development Permit information 
would have to be first submitted to indicate to the satis- 
faction of the Director of Planning, 

(i) that the 'Information Kiosk' be reduced in size to 
approximate a mobile tourist information office type 
or other similar sized shelter - rather than the 35' 
high 35' diameter tent as proposed. 

(ii) That the size of the site be approximately 77' wide 
fronting onto Cassiar Street and located adjacent to 
the Provincial Government property to the north. A 
temporary crossing be installed from Cassiar Street 
and a 20' gravelled area be provided in front of the 
information kiosk asphalt base. 

(iii) That the site be bounded by a suitable wire and 
post fence. 


(c) That the use of the site be restricted to an 'Information 
Kiosk' only with no other use or purpose, including 
sleeping, to be permitted. 

(d) Sanitary facilities are to be provided to the satisfaction 
of the Medical Health Officer. 

(e) No signs to be permitted other than one of identification 
not exceeding 12 square feet in area. 

(f) The site to be kept in a neat and tidy condition at all 
times . 

FURTHER THAT the City property fronting on Cassiar Street 
between Adanac and Napier Streets be rented to this organization 
for a three-month period, subject to the following: 

(a) conditions of the City Building Inspector, set out in the 
Board of Administration report of June 4, 1971. 

(b) a bond for the amount of $100 be provided as a guarantee 
that the land will be returned to a condition satisfactory 
to the Supervisor of Property and Insurance, 

(c) the necessary permits are obtained, including zoning, and 

(d) payment of a rental of $85.00 per month. 

- CARRIED 


(His Worship the Mayor is recorded in the negative) 


1 


Regular Council, June 22, 1971 3 

UNFINISHED BUSINESS (cont'd) 

Delegation Matters 

It was agreed to defer the following matters pending the 
hearing of delegations later this day: 

(a) Claim: Mrs, Gladys Green 

(b) Retention of Carport: 
3543 Point Grey Road 

(c) Leasing of City Compactor 


COMMUNICATIONS OR PETITIONS 

1, City Representatives on 
Vancouver General Hospital Board 

A communication was received from the Chairman, Vancouver General 

Hospital, dated June 14, 1971, advising that as of May 1, 1971, 
the revised Vancouver General Hospital Act, 1902 has been 
proclaimed and under the new By-laws it will no longer be a 
requirement to have representation of Vancouver City on its Board 
of Trustees, Appreciation is expressed for services rendered by 
members of Council over the past years, 

MOVED by Aid. Bird, 

THAT this communication be received, 

- CARRIED 

2 , Grant: Canoe Pageant 

A communication was noted from His Worship the Mayor, on 
behalf of the Centennial Committee, recommending a grant of 
$150,00 be approved for feeding, during their overnight stay at 
Haddon Park, the canoeists in the '71 Canoe Pageant. 

MOVED by Aid, Rankin, 

THAT this grant be approved, to be charged to the Centennial 
Celebrations fund. 

- CARRIED BY THE 
REQUIRED MAJORITY 

BOARD OF ADMINISTRATION AND OTHER REPORTS 

A . General Report, June 18, 1971 

Works and Utility Matters 

MOVED by Aid. Hardwick, 

THAT the report of the Board of Administration (Works and 
Utility matters), dated June 18, 1971, be adopted., 

- CARRIED 

Social Service and Health Matters 

MOVED by Aid. Adams, 

THAT the report of the Board of Administration (Social Service 
and Health matters), dated June 18, 1971, be received for 
information . 

- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Harbours and Parks Matters 

Purchase of Outside Services: 
Grandview Woodland Area Council (Clause 2 ) 

The Board of Administration submitted a report of the 
Director of Social Planning/Community Development with regard to 
a request of the Grandview Woodland Area Council for a grant in 
the amount of $400 to help defray the costs of a dance and band 
during the information and solidarity week June 21 to June 28, 
in the east end area. 

MOVED by Aid. Phillips, 

THAT, pursuant to recommendation of the Director of Social 
Planning/Community Development, this grant of $400 be approved, 
chargeable to 'Purchase of Outside Services Account (Account 
7801/15) ' . 

- CARRIED BY THE 
REQUIRED MAJORITY 

Vancouver Port Development Committee 
(Clause 1) 


MOVED by Aid. Sweeney, 

THAT Clause 1 of the report of the Board of Administration 
(Harbours and Parks matters), be received for information. 

- CARRIED 

Building and Planning Matters 

MOVED by Aid. Sweeney, 

THAT, in respect of the report of the Board of Administration 

(Building and Planning matters), dated June 18, 1971, Clauses 

1 to 4 inclusive be adopted and Clause 5 received for information. 

- CARRIED 

Recreation Facilities 
in Apartment Buildings 

Alderman Wilson enquired of the advisability of excluding 
from the floor space ratio, recreational areas provided in the 
construction of apartment buildings. 

His Worship the Mayor directed this proposal to the Director 
of Planning and Civic Development for consideration. 

Finance Matters 

Grant: The Window Project (Clause 1) 

The Council considered the application of 'The Window Pro.iect' 
for a grant of $5,000. In the report of the Boa)'d of Administration 
and Director of Social Planning/Community Development in this 
regard, it is recommended no grant be approved. 

MOVED by Aid. Hardwick, 

THAT no further action be taken on this matter. 

- CARRIED 

Grant: World Fencing Championships 
(Clause 4) 

It was noted that Mr. Conyd wished to appear before the 
Council in connection with this grant request. 

It was agreed that the delegation be heard later this 
day. (see page 14) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Balance of Finance Matters 

MOVED by Aid. Adams, 

THAT Clauses 2 and 3 of the report of the Board of Adminis- 
tration (Finance matters), dated June 18, 1971, be adopted, 

- CARRIED 

B. Property Matters 

Release of Option to Purchase: 

Dawson Developments Limited (Clause 1 ) 

The Board of Administration submitted the following 
report : 

"City Council of September 29th, 1970 approved the sale of 
Lot 97, D.L. 339 to Dawson Developments Limited for develop- 
ment as an INNOVATIVE HOUSING PROJECT. The sale was subject 
to the purchaser granting the City an option to repurchase 
the site if the construction was not completed by June 30th, 
1971. 

Dawson Developments Limited have now approached the City 
and asked that the option to purchase be released from the 
Land Registry Office so that they can register under the 
Strata Titles Act. This would also enable them to register 
the mortgages of prospective purchasers. 

The property has been inspected; all units have been erected 
and the interior is 80% complete. Ninety of the 132 suites 
will be occupied by June 30, 1971 and the balance by July 31, 
1971 . 

In view of Dawson Developments compliance with the spirit of 
Council 's requirements that they start and complete the 
Innovative Housing Development as quickly as possible and 
the desirability of having registrable mortgages available 
in advance of occupancy by prospective purchasers of these 
units. Council may wish to give favourable consideration to 
Dawson Developments' request." 

MOVED by Aid. Bird, 

THAT the aforementioned request to be released from the 
option to purchase be approved. 

- CARRIED 

Balance of Property Matters 
MOVED by 

THAT Clauses 2 and 3 of the report of the Board of Adminis- 
tration (Property matters), dated June 18, 1971, be adopted. 

- CARRIED 

C. Pedestrian Overpass: 
Cassiar/Highway 401 

Consideration of this matter was deferred pending the 
hearing of delegations later this day. (see pages 14 and 15) 

D. Report of Standing Committee on 
Planning and Development, June 10, 1971 

MOVED by Aid. Bird, 

THAT the report of the Standing Committee on Planning and 
Development, dated June 10, 1971, be adopted. 


- CARRIED 


in 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont 'd ) 

E. Report of Standing Committee 
on Finance, June 10, 1971 


MOVED by Aid. Adams, 

THAT Clause 1 of the report of the Standing Committee on 
Finance, dated June 10, 1971, be adopted. 

- CARRIED BY THE 
REQUIRED MAJORITY 

MOVED by Aid. Adams, 

THAT Clauses 2 and 3 of the report of the Standing Committee 
on Finance, dated June 10, 1971, be adopted. 


- CARRIED 


F. Bridge Insurance 


The Board of Administration, under date of June 21, 1971, 
submitted the following report: 


Your Board has received the following report of the Director of 
Finance and Supervisor of Property and insurance. 

"The City's three year bridge Insurance p6llcy expires on 
July I, 1971. The bridges covered, and their replacement cost values are 
as follows: 


Granvi I le 

Burrard 

Gamble 

Grandvlew Viaduct 
Hastings Viaduct 
New Georgia Viaduct 


$19,500,000 
7,900,000 
5,150,000 
I ,360,000 
1 ,1»00,000 

7,000,000 (approx.) 


On May 18, 1971 Council approved the appointment of both Macaulay 
Nicholls Maitland 6 Co. Ltd. and Marsh 6 McLennan Ltd. as Brokers, represent- 
ing the City, to separately approach the world insurance markets with a view 
to preparing firm proposals for renewal of the bridge Insurance by the City. 

Both Brokers submitted their proposals by the deadline of 5:00 p.m. 
on Friday, June l8th. Your Insurance Review Committee has reviewed and com- 
pared the two proposals on a number of points. Each Broker has some I terns that 
are superior to the other's proposal, but on balance, trying to consider all 
the factors and contingencies that can arise, especially the financial results 
of loss of or damage to bridges, and the premium cost to the City, the Macaulay 
Nicholls proposal appears to be superior. 


Values Insured (new replacement cost) 


Macaulay Nichol Is 

Proposa I 
501 


Marsh and 
McLennan 
Proposa I 


Deductibles (first loss payable 
by City) 


]% 


5% 


Debris removal 


si ightly superl 


Perils covered 


named per 1 1 s 
including flood 
& earthquake 


"all risk' 


3 year premium 


$IOi»,i»ll 


$l26,81tO 


cont 'd 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
Bridge Insurance (cont'd) 

Recofnmendatlon 

In light of all factors Inherent In the two bridge insurance proposals 
It Is recommanded that the proposal of Macaulay Nicholls Maitland 6 Co. Ltd. 
be accepted and the City give the Brokers a firm order, for completion of three 
year Insurance coverage of the City's bridges, effective July I, 1971." 

Your Board recommends that Council approve the recommendation of the 
Director of Finance and Supervisor of Property and insurance. 


MOVED by Aid. Phillips, 

THAT the foregoing recommendations be approved. 

- CARRIED 

G. Delegation Request: 

Building for Salvaging Project 
Opportunities for Youth Program 

His Worship the Mayor advised a request has been received 
that Council hear representations in connection with a city 
Salvaging Project under the Opportunities for Youth Program and 
particularly the need for a building from which to operate. 

It was agreed the delegation be heard later this day, 

(see page 14) 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Calder, 

THAT the Committee of the Whole rise and report, 

- CARRIED 

MOVED by Aid. Calder, 
SECONDED by Aid. Adams, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

BY-LAWS 

1. BY-LAW TO AMEND BY-LAW #3575 BEING THE ZONING 

AND DEVELOPMENT BY-LAW (W/S Granville betw, 65th 
and 66th Avenues and two portions of parcel of 
land Cassiar-Rupert Diversion, Trans-Canada 
Highway and East 1st Avenue) 

MOVED by Aid. Calder, 
SECONDED by Aid. Sweeney, 

THAT leave be given to introduce a By-law to amend By-law 
No. 3575, being the Zoning and Development By-law, and the By-law 
be read a first time, 

- CARRIED 

MOVED by Aid. Calder, 
SECONDED by Aid. Sweeney, 

THAT the By-law be read a second time, 

- CARRIED 

MOVED by Aid. Calder, 
SECONDED by Aid, Sweeney, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in 
the Chair, 

- CARRIED 

MOVED by Aid. Calder, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and report the By-law complete, 

cont 'd . , , . 
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BY-LAWS (cont'd) 

By-law to amend By-law No. 3575 being 

the Zoning and Development By-law (cont'd ) 

MOVED by Aid, Calder, 
SECONDED by Aid, Sweeney, 

THAT the report of the Committee of the Whole be adopted, 

- CARRIED 

MOVED by Aid, Calder, 
SECONDED by Aid, Sweeney, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal , 

- CARRIED 

(The By-law received three readings) 

2, BY-LAW TO AMEND BY-LAW #4531 
BEING THE REFUSE BY-LAW 

MOVED by Aid, Rankin, 
SECONDED by Aid, Calder, 

THAT leave be given to introduce a By-law to amend By-law 
No, 4531 being the Refuse By-law, and the By-law be read a first 
time. 

- CARRIED 

MOVED by Aid, Rankin, 
SECONDED by Aid, Calder, 

THAT the By-law be read a second time, 

- CARRIED 

MOVED by Aid, Rankin, 
SECONDED by Aid, Calder, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in 
the Chair, 

- CARRIED 

MOVED by Aid, Rankin, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid, Rankin, 
SECONDED by Aid, Calder, 

THAT the report of the Committee of the Whole be adopted, 

- CARRIED 

MOVED by Aid, Rankin, 
SECONDED by Aid, Calder, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal , 

- CARRIED 

(The By-law received three readings) 

MOTIONS 

1 , Leave of Absence: Alderman Bird 

MOVED by Aid, Wilson, 
SECONDED by Aid, Sweeney, 

THAT Alderman Bird be granted leave of absence for the period 
June 24 to July 2, 1971, inclusive, 

- CARRIED 
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MOTIONS (cont'd) 


2, Transportation Study: 
Regional District 

MOVED by Aid. Wilson, 
SECONDED by Aid. Bird, 

THAT City Council instruct its delegates to the Regional 
District that they support and vote for inunediate action by the 
Greater Vancouver Regional District to proceed with the study 
designating the routes and station stops for the Vancouver area; 
failing this action that the Regional District reconsider the 
City of Vancouver's request to proceed with the study. 


Notice was called by Alderman Adams, and recognized by 
the Chair. 

Proposed Single Men's Hostel: 
446 East Cordova Street 


MOVED by Aid. Phillips, 
SECONDED by Aid. Calder, 

THAT WHEREAS it is expected the architects in connection 
with the proposed new single men's hostel at 446 East Cordova 
Street are expected to make a report to City Council within 
three weeks; 

THEREFORE BE IT RESOLVED THAT the City Council inform 
the Central Mortgage and Housing Corp>oration that the Council 
is in favour of the architects carrying out any prior con- 
sultations if it would facilitate the project. 


Before concluding the foregoing item and following the 
hearing of certain enquiries, the Council observed a recess 
and held an 'In Camera' meeting. 


(notice) 


- CARRIED 


ENQUIRIES AND OTHER MATTERS 


Alderman Rankin - 
Information to Voters: 
Four Seasons Hotel 
Development 
CCCD 


enquired of the City Clerk if a commun- 
ication had been received from the 
Citizens Council on Civic Development 
proposing information be placed 
in the polling places in clarification 
of the Four Seasons Hotel Development 
plebiscite . 


The City Clerk spoko to the matter 
advising a copy of the letter was 
furnished to each member of Council by 
placing it in their offices. He 
further advised that to carry out this 
proposal at this late date would present 
considerable difficulty. 
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ENQUIRIES AND OTHER MATTERS (cont 'd) 


Alderman Rankin - advised of a communication received 

Street Lighting: Cypress from persons affected in the proposed 
Street through to local improvement to install street 

Granville Street lighting on Cypress Street through to 

Granville Street, expressing the view 
the present lamp standards were good 
enough and desirable over the new 
standards. The Alderman requested 
a report be submitted to Council. 

His Worship the Mayor directed 
accordingly. 


referred to a communication from the 
Vancouver Humane Society enquiring why 
they were required to pay $6.00 per 
dog received from the Pound whereas 
the University of British Columbia 
is able to receive dogs for $1,00. 

Commissioner Sutton Brown advised 
that there is an agreement with the 
University in this regard and there 
is a by-law which deals with other 
requests . 

The Alderman advised he would file a 
motion with Council. 


advised that it is understood the 
School Board will be placing this 
property up for bids from developers. 
However, this land is in the heart of 
the transportation system therefore 
some action should be taken by the 
City to see that the lands are not 
disposed of until it is ascertained 
what need there will be for this 
property in regard to transportation, 
particularly rapid transit. 

It was suggested that the matter be 
held in abeyance and raised by 
Alderman Wilson when his motion on 
the subject of transportation is con- 
sidered by Council at a later date. 


Alderman Bird - referred to the lack of facilities 

Containerized Cargo in the Port of Vancouver in handling 

— — of containerized cargoes. It was 

suggested the Alderman submit a 
motion on the matter. 


Alderman Rankin - 
Animal Purchases: 
City Pound 


Alderman Wilson - 
Mount Pleasant School 
Grounds: Kingsway and 
Broadway 
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ENQUIRIES AND OTHER MATTERS (cont'd) 


Alderman Calder - 
Laburnum Trees 


referred to a previous report before 
Council from the Medical Health 
Officer regarding danger of laburnum 
trees and that the Council 
took action to eliminate such trees 
insofar as City property is concerned. 
The Park Board was advised accordingly. 
However the Park Board advised the pro- 
gram of removal was unable to be carried 
out because of lack of budget funds 
for the purpose. 

The Mayor directed the Medical Health 
Officer bring before the Council the 
last record on the matter with any 
other pertinent advice. 


Alderman Calder - 
Washroom Facilities in 
Supermarkets 


referred to the lack of washroom 
facilities for the public in stores 
such as supermarkets . 

His Worship the Mayor requested the 
Corporation Counsel look into the 
matter and report on Council's past 
consideration with advice respecting 
the City's position. 


Alderman Sweeney - 
C.F.M.M. Conference: 
Social Planning and 
Development Committee 


advised that at the last C.F.M.M. 
Conference a resolution was passed 
permitting the setting up of a 
Social Planning Committee and the 
Executive Director indicated the 
services of Vancouver's Director of 
Social Planning/Community Development 
on that Committee would be appreciated 
and a letter in this regard would be 
forthcoming to the City. 


Alderman Sweeney - 
3 Major Metropolitan 
Regions; Canada 


advised that at the last C.F.M.M. 
Conference it was proposed that the 
three major metropolitan areas of 
Canada, i.e. Montreal, Toronto and 
Vancouver be considered a separate 
division of the organization and have 
joint meetings on their mutual 
problems . 


Alderman Hardwick - requested the Council receive a report 

Columbia-Quebec Connector on the Columbia-Quebec Connector and 

in particular, its relationship to 
public transit in addition to being 
an automobile facility. 


His Worship the Mayor directed 
accordingl y . 
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ENQUIRIES AND OTHER MATTERS (cont'd) 


Alderman Hardwick - 
Effect of RM-1 Zoning 


requested the Director of Planning 
and Civic Development report on the 
RM-1 Zoning provision and how effect- 
ive it has been in promoting 
development in the City of Vancouver. 


Alderman Wilson - 
Council Meeting: 


June 29, 1971 


enquired as to whether the Council 
meeting of June 29th will proceed in 
view of the meeting of the Regional 
District with the Minister of Municipal 
Affairs on the same day. 


It was agreed the Council meeting 
would continue. 


MOTIONS (cont'd) 


Containerized Cargo 

MOVED by Aid. Bird, 
SECONDED by Aid. Wilson, 

THAT WHEREAS the Port of Vancouver lacks sufficient 
facilities for the handling of containerized cargo; 

THEREFORE BE IT RESOLVED THAT the City Council protest to 
Ottawa this lack of proper facilities and urge Ottawa immediately 
correct the situation to avoid the diverting of ships from the 
Port of Vancouver to Seattle. 


Purchase of Animals: 
City Pound 


Alderman Rankin and Alderman Hardwick submitted the following 
Notice of Motion which was recognized by the Chair: 

MOVED by Aid. Rankin, 
SECONDED by Aid. Hardwick, 

THAT any bona fide organization be allowed to purchase animals 
from the Pound for $1.00 which would be in line with the resolution 
of Council in 1951 allowing purchase of animals for $1.00 by the 
University of British Columbia. 


The Council recessed at approximately 12:00 noon to reconvene in 
the Council Chamber at 2:00 P.M. . . 

Following the Public Hearing the Council reconvened at approxi- 
mately 2:25 P.M. , His Worship the Mayor in the Chair and the 
following members present: 


PRESENT: His Worship the Mayor 

Aldermen Adams, Bird, Calder, Hardwick, Phillips, 
Rankin, Sweeney and Wilson 


- CARRIED 


NOTICE OF MOTION 


(Notice) 


ABSENT : 


Alderman Broome (Leave of Absence on Civic 

Business) 

Alderman Linnell (Leave of Absence on account 

of illness) 
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COMMITTEE OF THE WHOLE 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Adams, 

THAT this Council resolve itself into Committee of the Whole 
His Worship the Mayor in the Chair, 

- CARRIED 

DELEGATIONS AND UNFINISHED BUSINESS 

2 . Claim; Mrs. Gladys Green 

The Board of Administration, under date of May 28, 1971, 
submitted a report of the Corporation Counsel and City Engineer 
as a result of a claim by Mrs. Gladys Green who fell on an up- 
raised portion of sidewalk while walking on the S/S of the 
1900 block Robson Street on August 23, 1970. Details of the 
situation are set out in this report and a copy of letter from 
Mrs. K.S. Richardson, on behalf of the claimant, setting out 
the hospital and medical bills, was attached to the report. 

The opinion of the Corporation Counsel is expressed that 
there is no liability upon the City for these in.juries or for 
the expenses incurred. 

Mrs. K. S. Richardson appeared on behalf of Mrs. Green 
requesting her claim be paid. 

MOVED by Aid. Rankin, 

THAT the Council approve expenses of the claimant to the 
extent of one-half of her claim disbursements, provable by 
bills of account. 

(not in order) 

The Corporation Counsel advised there is no legal liability 
in this case and Council has not the power to make grants to 
individuals. In view of this advice His Worship ruled that 
the motion was not in order. 

MOVED by Aid. Adams. 

THAT the representations on behalf of the claimant be 
received and no action taken at this time. 

- CARRIED 

3. Retention of Carport: 
(Mrs. Dallas) 


The Board of Administration, under date of May 28, 1971, 
submitted a report of the Director of Planning and Civic Develop- 
ment in respect of request of Mrs. M. Dallas for permission to 
retain a carport on her property as it presently stands. The 
history of the matter is set out in the report, including 
reference to the Technical Planning Board and the Board of 
Variance. The recommendation is made, endorsed by the Board 
of Administration, that the submission of Mrs. Dallas be received 
and if the carport is not relocated now to comply with the 
requirements of the Technical Planning Board and the Board of 
Variance, then the Director of Permits and Licenses carry out 
normal Zoning and Development By-law and other affected By-law 
enforcement procedures. 

Mrs. Dallas appeared and filed a brief dated June 22, 1971, 
setting out her position. 

MOVED by Aid. Adams, 

THAT further consideration of this matter l)e laid on the tabl 
and in the meantime no action be taken. 

- CARRIED 
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DELEGATIONS AND UNTINISHED BUSINESS (cont'd ) 

4. Building for Salvaging Project: 
Opportunities for Youth Program 


Mr. J. W. Smithson, Executive Director of the Canadian 
Council of Christians and Jews, Inc., introduced Mr. L. Seymour 
who advised of the work of certain young Indian people in the 
Skid Row area who are endeavouring to set up a salvage business 
as a 'Social Uplift and Emergency Indian Youth Project'. 
Mr. Seymour said the group requires headquarters from which to 
operate and requested consideration be given to making the old 
Museum building at Main and Hastings Streets available to them 
at a nominal fee. The group filed a brief dated June 22, 1971. 

MOVED by Aid. Wilson, 

THAT the brief be received and referred to the Board of 
Administration and the Director of Social Planning/Community 
Development for report to the next Council meeting. 

- CARRIED 

DELEGATIONS AND BOARD OF ADMINISTRATION REPORTS (cont 'd ) 

Finance Matters 

Grant Request: Mr. M. Conyd 

re World Fencing Championships (Clause 4) 

The Board of Administration, under date of June 18, 1971, 
advised of requests from the B.C. Fencing Association and 
Mr. M. Conyd for financial assistance to help Mr. Conyd to parti- 
cipate in the World Fencing Championships to be held in Vienna 
July 4 to 17, 1971. 

Mr. Conyd appeared on behalf of this request asking the 
sum of $525.00. 

After due consideration of the request, the Council did not 
take action to approve. 

C. Pedestrian Overpass: 
Cassiar/Highway 401 

The Board of Administration, under date of June 17, 1971, 
submitted the following report: 


'Your Board submits the following report of the City Engineer. 

"On March 2nd, 1971, Council considered a report from the City- 
Engineer concerning three alternative proposals for a pedestrian overpass 
at the junction of Highway ^01 and Cassiar Street. The report (copy attached) 
pointed out that the Highways Department is prepared to pay the cost of over- 
passing Highway ^01 (Scheme B) , but that they feel extension of the overpass 
across Cassiar Street (Scheme A) is the City's responsibility. These two 
alternatives, together with a third proposal (Scheme C) , which would overpass 
both the freeway and Cassiar Street, with an intermediate ramp dovn to grade 
on the east side of Cassiar, are shown schematically on -the attached diagram. 

Council resolved - 

"that Scheme B, set out in the foregoing report of the Board 
of Administration and the City Engineer be approved and the 
Comicil make strong representation to the Provincial Minister 
of Highways, urging early completion of the future connection 
of Highway Zoi north to the Second Narrows bridge, which will 
provide for vehicular as well as pedestrian grade separation." 


cont ' d 
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Pedestrian Overpass: 
Cassiar/Highway 401 (cont'd) 


A brief was subsequently presented to the Minister of Highways 
urging early completion of the above connection. The only reply to date 
has been a letter from the Minister of Highways, dated June 11th, 1971, 
(copy attached) which merely advises that his department is prepared to 
construct a pedestrian overpass, but that they will only pay for the portion 
over the freeway, 

A drawing attached to the Minister's letter shows a slightly altered 
alignment for the overpass, which results in a longer structure and an in- 
crease in the cost of property acquisition. The total cost estimate has, 
therefore been Increased to $160,000, of which $82,000 would be the City's 
share. 

This proposal, which is shown on the attached sketch as Scheme D, 
was put forward in view of Council's decision to select Scheme B, which 
crosses only the freeway, and also to avoid having children congregate at 
the junction of the freeway and Cassiar Street while waiting to cross 
Cassiar at the trsiffic signal. 

There are, however, some difficulties with terminating the ramp on 
this alignment, related to pedestrian grade crossings of Cassiar Street, and 
there are also some details to be worked out regarding the typo nnd location 
of the ramps up to the overpass (spiral vs, straight ramps, etc.). It is 
suggested that Council may wish to consider the matter of the four alter- 
native schemes and cost-sharing arrangements, and after a decision is reached, 
refer the construction and alignment details to the appi'opriate officials." 

Your Board submits the matter to Council for Consideration, ' 

Delegations were heard from the 401 Committee and the 
Hastings Sunrise Action Council urging Council to make an 
immediate decision in favour of Scheme C which would overpass 
both Highway 401 and Cassiar Street. A brief was filed. The 
Council heard Mr. R.A. Williams, M.L.A. endorsing the position 
of the other delegations and suggesting the Council endorse in 
principle the total crossing of both Highway 401 and Cassiar 
Street and on this basis negotiate further with the Minister 
of Highways. 

MOVED by Aid. Wilson, 

THAT the Council approve the building of the overhead 
crossing to include Highway 401 and Cassiar Street and the 
City Engineer prepare an estimate of the cost. 

- CARRIED 


DELEGATIONS AND UNFINISHED BUSINESS (cont'd) 


City Compactor: 
Joshua Society 


The Council considered a 
that a 1965 Mercury truck and 
unit No. 1550 be leased to or 
ative of the Society appeared 
latest position in the matter 


request from the Joshua Society 
Hell 25 cubic yard refuse packer 
purchased by them. A represent- 
before Council and set out their 
as follows: 


(a) That the City of Vancouver sell to the Joshua Society 
one 1965 Mercury truck with Heil 25 cubic yard packer 
(maintenance shop number 1550) . 

(b) That the price of the sale be the sum of $5,000. 

(c) That the City of Vancouver grant to the Joshua Society 
the sum of $5,000, on the understanding, that said sum 
shall be used by the Joshua Society to purchase the 
vehicle precisely described in Paragraph one herciin. 


cont 'd , 
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DELEGATIONS AND UNFINISHED BUSINESS (cont'd ) 

City Compactor: 

Joshua Society (cont'd ) 

(d) That the City of Vancouver maintain the Packer in its 
shops to ensure that the vehicle remain in good 
operational condition. 

The Corporation Counsel advised of the problems which could 
arise in leasing. In respect of maintenance charges for this 
vehicle, such are estimated at approximately $6,000.00. 

MOVED by Aid. Phillips, 
THAT, 

(a) the City sell this packer unit to the Society for 
$4,000, payable July 1, 1972 

(b) the Society maintain the unit 

(c) an option be given to the Society to sell the equipment 
back to the City on July 1, 1972 for the sum of $4,000, 

(lost) * 

Alderman Phillips agreed to withhold his motion pending the 
following motions being dealt with. 

MOVED by Aid. Calder, 

THAT a grant of $5,000 be approved, specifically for the 
acquisition of this unit, subject to the Society's successful 
auction bid. 

- LOST 


MOVED by Aid. Sweeney, in amendment, 

THAT the figure of $5,000 in the motion of Alderman Calder 
be replaced by the figure $2,500, 

- LOST 

(The motion of Alderman Calder was put first and lost) 

At this point further consideration was given to the motion 
of Alderman Phillips. 

His Worship the Mayor ruled that this particular motion must 
be considered on the basis of a grant and therefore would require 
a special majority. 

Alderman Rankin challenged the ruling of the Chair. 

The following question therefore was put: 

'Shall the Chair be sustained?' 

On motion the Chair was sustained. 

The motion of Alderman Phillips was put and, - LOST * 

MOVED by Aid. Wilson, 

THAT the Joshua Society and any other non-profit society 
be permitted to bid on this vehicle in the forthcoming auction 
and if successful, the terms of sale be as follows: 

(a) 10% down payment 

(b) Balance payable within 120 days in four 

equal monthly instalments - CARRIED 


cont 'd 
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DELEGATIONS AND UNFINISHED BUSINESS (cont'd) 


City Compactor: 

Joshua Society (cont'd) 

MOVED by Aid. Rankin, in amendment, 

THAT the terms be $100.00 down and $100,00 per month. 


(The motion of Alderman Wilson was put and carried) 

During the hearing of the foregoing delegations, a short recess 
was observed . 

COMMITTEE OF THE WHOLE 

MOVED by Aid, Adams, 

THAT the Committee of the Whole rise and report. 


MOVED by Aid. Adams, 
SECONDED by Aid. Bird, 

THAT the report of the Committee of the Whole be adopted. 


The foregoing are Minutes of the Regular Council meeting dated 
June 22, 1971, adopted by Council on June 29, 1971, 


- LOST 


- CARRIED 


- CARRIED 


The Council adjourned at approximately 5:10 P.M. 
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June 18th, 1971 


The following is a report of the Board of Administration: 
WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 


RECOMMENDATIONS; 


1. HASTINGS VIADUCT 


"On March 18th, 1969, Council approved retaining the consulting firm 
of Choukalos, Woodbum, McKenzie, Maranda Limited, to prepare an up-dating of 
their 1963 report on the structural condition of the Viaduct. 

The new report was received, and is available in the Office of the 
City Clerk, as reported to Council on January 7th, 1970. 

In this report, the Consultants have advised that, in order to ensure 
a safe structure for the next 30 to 4-0 years, certain repairs and structural 
strengthening will be required, and they estimate the cost of this work to 
be $4-60,000. Under Board Order 1784-0, 50$ of this would be charged to the 
railway. 

The Engineering Department has held discussions with the Consultants 
and it has been concluded that it is premature to make an expenditure of 
$4-60,000 to extend the life of this structure 30 to 4.0 years at this time for 
the following reasons :- 

(a) The railway likely would not readily accept a charge of one-half the 
cost, namely $230,000, but wotild appeal to the Board of Transport 
Commissioners for a new structure to which the railway contribution 
would be 12^ or a maximum of $62,500. 

(b) The total cost of a new structure is estimated at $1,200,000. Under 
existing regulations, the Grade Crossing Fund's contribution would 

be $250,000, the City's share would be $887,500, the Railway Company's 
share would be $62,500. There is a possibility that a more 
favourable cost-sharing arrangement with the Federal Government may 
be introduced within a few years, making the replacement of this 
structure eligible for a larger grant from the Grade Crossing Fund 
than at present. 

In view of the foregoing, it is recommended that minimum work be 
carried out to adequately maintain the Viaduct for a further period of five 
years. Based on existing information, the annual cost of this work is estimated 
to be approximately $7,000 based on 1971 prices. This has been discussed with 
the Consultants, and they agree that it is a reasonable proposal. It is 
estimated that the cost of consulting services to recommend measures to maintain 
the structure for a further five years would be not over $3,000 for this year 
and $1,000 per annum for each of the remaining years, all based on the recommended 
schedule of fees set by the Association of Professional Engineers. $3,000 csin 
be appropriated from funds within the existing departmental budget. 


/continued . 
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I RECOMMEND that:- 

(a) MinuDnm repairs be carried out as required over the next five years 
to maintain the Hastings Viaduct. 

(b) The Consulting firm of Choukalos, Woodburn, McKenzie, Maranda Limited 
be retained to provide consulting services and make recommendations 
in respect to maintenance of the structure. The fee for this year 

not to exceed $3,000, to be provided from within the Departmental Budget. 

(c) The City Engineer to report when circumstances in respect to the 
Viaduct change." 


Your Board RECOMMENDS that the foregoing be approved. 


2. CLOSING AND LEASING OF WEST 10' OF THE EAST 17' 
OF LOT 3 (EXCEPT THE WEST 20' NOW HIGHWAY) OF 
LOT 1 OF BLOCK U, D.L. 325, PLAN 2080, WEST SIDE 
OF GRANVILLE STREET NORTH OF 66TH AVENUE 


"The above-mentioned Lot 3 has recently been re-zoned from C-1 to C-2. 
The condition of re-zoning was prior dedication of the west 10 feet of the east 
17 feet of said Lot 3. The dedication of this 10-foot strip now makes the 
existing building encroach upon the City street. The normal procedure for 
obtaining the 10-foot widening strips for Granville Street on the re-zoning is 
to close and lease back the portion dedicated to take care of the encroachment. 

I RECOMMEND that the west 10 feet of the east 17 feet of Lot 3 of 
Lot 1 of Block Uy D.L. 325 be closed, stopped up and leased back to the abutting 
owner subject to the following conditions :- 

(a) Term of the lease to be for a period of 10 years or the life of the 
building, whichever be the lesser, subject to a 12 month's notice 
of cancellation if required for municipal purposes. 

(b) The nominal sum of $1.00 to be the rental for the term of the 
agreement. 

(c) At the termination of the lease, the City to remove the encroachment 
at its own expense and to re-face the existing building to the same 
standard as presently exists. 

(d) The City to be relieved of all claims for the loss of space and 
disruption caused by the removal of the encroachment. 

(e) An agreement satisfactory to the Corporation Coiinsel and 
City Engineer." 


Your Board RECOMMENDS that the foregoing be approved. 
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3. LEASE OF PORTION OF TAYLOR STREET 


"A portion of Taylor Street has been leased to the Bay Forert Products 
Ltd. since I966. The present Agreement was for a five-year period, which will 
expire shortly. The applicant has requested an extension of the Agreement, plus 
an additional area of approximately 10,350 square feet. The applicant is the 
only party abutting this portion of Taylor Street. 

I RECOMMEND that the portion of Taylor Street shown outlined red on 
plan marginally niimbered LF 5707 be closed, stopped up and leased to Bay Forest 
Products Ltd. subject to the following conditions :- 

(a) The term to be five years subject to six month's notice of cancellation 
by the City. 

(b) The term to be immediately cancellable if any of the lands abutting 
the lease area are alienated from the Company's control. 

(c) The rental to be $2,908 per annum plus taxes, in accordance with the 
recommendation of the Supervisor of Property & Insurance. 

(d) The lease area to be used only for the storage of lumber, no buildings 
to be erected upon it. 

(e) The right to maintain, construct and reconstruct public utilities 
in the lease area to be reserved and the Company to provide access 
to the lease area by day and by night for emergency maintenance of 
the utilities. " 


Your Board RECOMMENDS that the foregoing be approved. 


4. Street Closure - 

Commercial Drive, 1st - 3rd Avenues 


The City Engineer reports as follows: 

"We have received a communication from the Grandview-Woodland 
Area Council requesting the above street closiu'e on Sunday June 27th, 
1971, between the hours of 7:00 p.m. - 12:00 ma.dnight. The closure is 
for a street chance which will climax a week of festivities in the area. 

Detour routes for transit, together with parking prohibitions 
and barricades, will be reqiilred to effect the closure. This closure 
has been approved many times in the past, and no problems are anticipated 
from a Police, Transit or Traffic Engineering standpoint. 

Accordingly, it is RECOMMENDED that the Grandview-Woodland Area 
Council be permitted to close Commercial Drive between 1st and 3rd Avenues 
to vehicular traffic on Sunday, June 27th between the hours of 7:00 p.m. - 
12:00 midnight, provided that - 

the applicant enter into an arranrjement satisfactory 
to Corporation Counsel indemnifying the City afjalnst 
all possible claims which may arise from the closure, 

B. the costs of barricading and signing are borne by the 
applicant." 

Youi' Board RECOMMENDS tho foregoing report of the City Engineer 
be adopted. 
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5. 


Water Main on Heather Street from 


Marine Drive to the North Arm of 
the Fraser River 


The Corporation Counsel reports as follows :- 

"On the recommendation of the Board of Administration 
of November 27, 1970, City Council did on December 1, 
1970, authorize the transfer of the ownership of the 
above mentioned water main from the Greater Vancouver 
Water District to the City of Vancouver, such transfer 
of ownership to be by agreement satisfactory to the 
Corporation Counsel. 

Accordingly, this agreement was prepared and executed, 
however as part of the transaction, it has been neces- 
sary to obtain a permit from the Canadian Pacific 
Railway Company allowing the City to maintain the said 
water main under the right-of-way of the Railway at 
Heather and Kent Streets. As a condition precedent to 
the issuance of this permit, the Railway requires the 
City to execute such permit under the seal of the City. 

Therefore, it is RECOMMENDED that the said permit be 
executed by the Mayor and the City Clerk and the seal 
of the City of Vancouver affixed thereto." 

Your Board RECOMMENDS that the foregoing report of the 
Corporation Counsel be adopted. 


6. Westrock Industries - 
Noxious Fumes 


Mr. D. Tessler of Tessler Bros. Ltd., 68 West 5th Avenue, wrote 
to the Mayor and City Council on May 31, 1971 about the noxious 
fumes emanating from a business at the north-west corner of 
5th Avenue ai>d Cambie Street and requested that immediate action 
take place. 

The Director of Permits & Licenses reports as follows :- 


"The premises referred to are Westrock Industries^ 576 
West 1st Avenue which do produce an emission in contra- 
vention of the present Air Pollution Control Bylaw. 
The plant manufactures mineral wool for insulating 
purposes and a cupola furnace is used in the process. 
The Air Pollution Control Bylaw passed in May 1969 
stipulated that metallurgical industries must comply 
by June 1, 1971. Prior to the passing of that bylaw, 
the plant had met all bylaw requirements. There is 
no practical way in which the plant can control its 
present emission problem and therefore the plant is 
being moved to a site at 2995 Wall Street at which time 
they will also change the processing method to meet bylaw 
recjuirements . 
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Development and Building permits were issued to build 
the new plant in the latter part of 1970 and construction 
was commenced. However.* construction was stopped In 
March 1971 by a strike which is still continuing. 'i,-icro 
is no indication when the contract may be settled and 
management estimates that six to seven months would be 
required to complete the building after settlement. 

There are no temporary measures which can be applied at 
this time, but in view of the positive prograiuma whicli 
the company has undertaken^ your Officials are of the 
opinion that no further action should take place at tliis 
time." 

Your Board forwards this report for the INFORMATION of Council, 
and RECOMMENDS a copy be forwarded to Mr. Tessler. 

7. Street Closure: 

7th Avenue - Laurel Street to Willow Street 


The City Engineer reports as follows: 

"We have received an undated commimication and petition from the 
residents of the 800 Block West 7th Avenue and surrounding area, requesting 
permission to close 7th Avenue between Laurel and Willow Streets to vehicular 
traffic on Thursday, July 1st, 1971 during the period of 10:00 a.m. to 12:00 
midnight. They request the closure to hold their second annual neighboiirhood 
picnic. Council may recall that last year approval was given to the residents 
of this area, to use the undeveloped portion of Spruce Street between 6th and 
7th Avenues. 

More activities are planned this year including mime groups, acoustical 
musicians, arts and crafts displays, volley ball, etc., requiring the larger 
area of the 800 Block West 7th Avenue which will entail temporary parking pro- 
hibitions and barricades to effect the closure. 

Transit is not affected and there are no objections from a Police or 
Traffic Engineering standpoint. 

For CoiHicil's INFORMATION an invitation as outlined in the attached 
letter has been extended to His Worship the Mayor and Coiuicil to attend these 
festivities. 

Accordingly it is RECOMMENDED that the residents of Fairvicw Slopes bo 
permitted to close 7th Avenue between Laurel and Willow Sti-eets to veliiculai' 
traffic on Thursday, July 1st, 1971 during the period of 10:00 a.m. to 12:00 
midnight provided that: 

(1) the applicant enter into an arrangement satisfactory to Corporation 
Counsel indemnifying the City against all possible claims that may 
arise from this closure. 

(2) the cost of signing and barricading be borne by the applicant. 

(3) appropriate approval is obtained from the Health Depai-tment for 
the distribution of refreshments on the street," 

Your Board RECOMMENDS the foregoing Recommendation of the City Enginour 
be adopted. 


FOR ADOPTION SEE PAG£{SyIiy^^, 
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SOCIAL SERVICE AND HEALTH MATTERS 


INFORMATION 


1. Health Service for Transient Youth 

The Medical Health Officer reports as follows: 

"On January 8, 1971, a submission for a Federal Health Grant 
was made by the Health Department to finance a Health Service 
for Transient Youth extending from April 1, 1971 to 
September 30, 1973. There was a substantial research 
component in this proposal primarily directed to the effect- 
iveness and cost of health service delivery by a team of 
medical, dental, nursing and other personnel working on 
salary. 

This submission was reviewed by a Health Grants Committee 
in February 1971 and was referred to the Innovative Services 
Committee of another Federal Department. This Committee was 
to have met in April, but will not meet until the end of 
June. In the meantime, because of protests over the long 
delay in reviewing this case, the project was again 
returned to the Health Grants Committee and their decision 
on June 8th was to refer the submission again to the 
Innovative Services Committee. As our department's proposal 
has an assessment of costs and effectiveness of orthodox 
health services it is unlikely to be viewed as being 
innovative when considered again at the end of June, thus 
the proposal may continue in limbo. 

In anticipation of possible senior government funding, 
discussions have been held with many health agencies in the 
city and it is expected that suitable premises can be made 
available without rent for the operation of such a youth 
clinic. 

The Health Department has negotiated with a physician 
who could be available in early July to operate this 
clinic, so we are assured that medical manpower would not 
be a limiting factor on implementing a youth clinic in this 
city . 

As treatment services are generally covered under the 
Medicare Plan, I had discussions with the Medicare 
Commission on the possibility of funding the youth clinic 
and I have been told by the Chairman of the Commission that 
there is no possibility of basing the funding for the 
medical person of this service on Medicare funds owing to the 
general non-eligibility of transients who have recently 
come from other provinces. From the experiences of last 
summer it is likely that only 5% or 10% of the transients 
would be eligible patients under the definitions of the 
Medicare Commission, and so only a minimal recovery would 
be possible for the physician time in such a service. 

In the summer of 1970 it was evident, more particularly 
towards the end of the summer, that a large number of 
infectious and communicable conditions were found in these 
young people which could not be ignored as their condition 
represented a threat to themselves and to the community. 
It is my conviction, therefore, that there are important 
public health reasons for careful attention to the health 
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needs of this population. 

Observations made in Vancouver so far this year indicate 
that the number of young people coming to Vancouver is 
greater than at the same time last year. We can, there- 
fore, anticipate an increase over the numbers of young 
transients coming to Vancouver in 1971. In addition, there 
has been a very substantial increase in the attendance 
of young persons at the emergency and out-patient 
departments of our major general hospitals; the service 
demands are now beginning to exceed their ability to cope. 
Over the past five years emergency departments have seen 
greater utilization by private physicians, so this increased 
transient youth request for service is likely to go unmet 
to a great extent. This trend is further accentuated in 
the summer months owing to the influx of visitors of all 
kinds and the decrease in the number of physicians because 
of vacations. These emergency patients must be dealt with 
immediately and it is easily understood why the often 
routine health care needs of the transient youth do not 
mix well with the patients urgently requiring care. For 
these reasons, the hospital emergency and out-patient 
departments are very anxious that a youth health service 
be established in order that their emergency departments 
can function more efficiently in the care of emergency 
patients . 

In order to alleviate this situation a health service for 
transient youth should be operated for an absolute 
minimum of four months, July to October inclusive. A 
minimum cost of this service, including medical, nursing, 
and some emergency dental service, plus prescribed drugs, 
would be of the order of $6,000. per month. This figure 
is based on the assumption of rent-free premises and a 
degree of voluntary medical help to augment the paid 
medical staff." 

Your Board submits the above report for Council INFORMATION. 
2 • By-Law re Racing Pigeons 

The Medical Health Orficer reports as follows: 

"On May 13, 1971 the City Clerk received letters from the 
Vancouver Racing Pigeon Club (J.I. . 3odok, President; 
I.. Coulsen, Secretary), and the Vancouver Horning Union 
Club (J. Hallmark, President; C. Coach, 3.-r retary) . 
They requested an opportunity for iele>';.ate5 from their 
respective clu'^s to appear before City Council to discuss 
"City bylaw. Section 74" which, undoubtedly, Is the 
Health By-law No. U387 . 

Section 7^ of the Health By-law No. 438? states: 

"No person shall harbour or permit to he 
harboured at his residence or on the grounds 
thereof a greater number than 12 in the 
aggregate of registered homing pigeons, 
canaries, budgerigars, parrots, parakeets and 
exotic birds of all species; provided, however, 
that a person who has obtained the permission of 
the City Council to keep an aviary may have in or 
about the premises designated in the permit a 
greater number of such birds." 

/ 3 
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Section 10 ( 18) , Page 21, of the Zoning and Development 
By-law No. 3575 states: 

"Aviaries : 

All aviaries for the keeping or housing of caged 
birds shall comply with the following provisions: 

(a) All aviaries shall be located not less than 
30 feet from any dwelling, and otherwise 
shall conform to the provisions of the By-law. 

(b) Aviaries located in any "R" District shall be 
limited to 50 adults and 50 chicks at any 
one time, and there shall be no retailing or 
wholesaling on the premises." 

Section 75 of the Health By-law states: 

"The owner of any animal, bird or reptile shall 
provide for the housing thereof in a suitable 
manner and shall maintain such housing in a 
thoroughly clean and wholesome state to the 
satisfaction of the Medical Health Officer." 

Section 10 (16), Page 20, of the Zoning and Development By-law 
states : 

"Stables, Buildings or Runs for Poultry, Pigeons 
or Animals: 

Stables, buildings or runs for the shelter or 
accommodation of live poultry, pigeons, or animals 
are permitted in all districts, provided: 
(a) Such stables, buildings or runs are located not 
less than 30 feet from any dwelling, and 
otherwise conform to the provisions of this 
By-law." 

This Department has held a meeting with executives and members 
of the Vancouver Homing Union Club and the Vancouver Racing Club 
and their proble-ns with the limitations to twelve pigeons were 
discussed. Further meetings with executives of these clubs are 
planned in the near future. 

A great number of complaints are received by this Department 
because of fouling of roofs, buildings, sidewalks, etc. and we do 
require some by-law regulating the keeping of pigeons to exercise 
the necessary control over any nuisances which may develop. 

This Department is aware that it is possible for responsible 
persons to keep a flock of pigeons in such a manner that there 
is no annoyance or health problem to neighbours. 

A further report will be submitted to Council after discussions 
are completed with the executives of the two clubs mentioned 
above . " 

Your Board submits the above report for the INFORMATION of Council. 

(Copies of the communications from the Vancouver Racing 
Pigeon Club and the Vancouver Homing Union are 
circulated for the information of Council. The 
delegation requests will be brought to Council's attention 
when the final report is submitted.) 


FOR ADOPTION SEE PAGE(S) / 
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HARBOURS AND PARKS MATTERS 


INFORMATION 


1. 


Vancouver Port Development Committee 


The Director of Planning and Civic Development reports as 
follows: - 

"On June 8, 1971, the Annual General Meeting of the Port 
of Vancouver Development Committee was held. In the absence 
of Alderman Phillips, whose presence W3.s necessary in Council, 
Mr. R.B. Hay ward from the Planning Department, the alternate 
member attended. 

Among other business, the Committee voted to complete its 
business and be dissolved as soon as practical after June 30 > 1971. 

This action was taken as the result of notice by the National 
Harbours Board that funds for the continued support of the Dev- 
elopment Committee would not be available after December 30, 1971, 
due to a new Federal policy to be inaugurated concerned with the 
operation of ports in Canada. City Council at its meeting on 
May 11, 1971, had voted to favour dissolving the Committee as of 
June 30, 1971, and this view was supported by the other members 
of the Committee. 

It was the concensus of those present thai; the function of an 
independent Port Development Committee to advise a port authority 
on matters concerning operation, costs and development potential 
has in the past and should in the future, be an important part of 
the local concern. However, action to inaugurate a self-supporting 
Port Development group will be held in abeyance until such time as 
Federal policy and organization for running the port has been observed. 

Your Board submits the foregoing report of the Director of 
Planning and Civic Development for Council's information. 


CONSIDERATION 

2. i^urchase of Outside Services 

Graindview Woodland Area Council 



lowing report of the Di 
ment : 


irector of Social 
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Clause 2, continued 
Background 

A spectrum of special programmes and activities will be operating in 
the Grandview Woodland Area and other parts of the East End of the 
City this summer. The programmes are designed to reach many age 
groups and interests and are being run by ad hoc committees of 
young people as well as established agencies. Some of these acti- 
vities include arts and media programmes organized by the Associatioi 
to Tackle Adverse Conditions, special enrichment programmes for 
children at the MacDonald and Strathcona Schools, special programmes 
being sponsored by the Public Library, the Young Women's Christian 
Association, Inner City Service Project and many others. Also 
proceeding simultaneously will be extensive studies and discussions 
with citizens conducted by the programraing consultant who has been 
hired to assist in the planning for the Britannia Community Services 
Centre. (Approval of the hiring of this consultant was granted by 
Council on May 18) 

The Grandview Woodland Area Council is conducting an information and 
solidarity week from June 21 to June 28 to launch several of the 
summer programmes and to make the citizens of the East End aware of 
all of the programmes and services which will be available to them 
during the summer months. A flatbed truck will be touring the 
neighbourhoods, stopping at shopping centres and other focuses of 
activity during the week to distribute newsletters and descriptions 
of the programmes. 

The week will be concluded with a street dance on Commercial Drive 
on the night of June 27. The general purpose of the dance is to 
continue to develop a sense of community solidarity and spirit 
started during the week and to further distribute information to 
the public on the programmes which will be operating during the 
summer . 

The Grandview Woodland Area Council is requesting $400.00 to help 
defray the costs of holding the dance, including the hiring of a 
steel band. A similar activity was financed last summer when 
Departmental funds were supplemented by a special grant from Council 
to allow a concert to bo given in False Creek in July, 1970. 

Recommendation ^ 

The Director of Social Planning/Community Development recommends 
granting the Grandview Woodland Area Council $400.00 from its 

Purchase of Outside Services Account (Account 7801/15) to assist 
the holding of a community street dance on Commercial Drive on 
June 27, 1971." 

Your Board submits the foregoing recommendation of the Director of 
Social Planning/Community Development for Council CONSIDERATION. 
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BUILDING AND PLANNING MATTERS 


RECOMMENDATIONS 


1. Board of Variance: 

Limousine for Inspections 

The Director of Planning and Civic Development reports as follows: 

"The Chairman of the Board of Variance has requested the services 
of a limousine to enable the members to carry out their inspection 
trips the day before the meeting of the Board. There are two 
inspection trips a month. 

The Chairman and two members have been carrying out inspections 
in City cars, driven by the Secretary to the Board of Variance. 
The other two members have inspected at their convenience in 
their own cars. However, it is now the wish of the members to 
fio as a group in the one car . The City cars are not large enougn 
for this purpose, and it would either require two cars driven 
by two members of the zoning section, or two separate trips with 
a consequent waste of staff time. Furthermore, the Chairman of 
the Board has complained of the discomfort of a trip of approxi- 
mately four hours in a small car. 

A limousine could be provided for $10.00 an hour. It would accom- 
modate the five members of the Board, the Secretary and the driver. 
Cost per month would be approximately $80.00, Costs to the end 
of the year would be approximately $560.00. No funds are availabli 
for this in the Planning Department budget. The Comptroller of 
Accounts advises that, if approved, the funds would be provided 
from Contingency Reserve. 

RECOMMENDATION ; 

It is recommended that: 

(a) the sum of $560.00 be provided from Contingency Reserve for 
the purpose of authorizing limousine service for the Board 
of Variance for inspection purposes; and, 

(b) further that, the Director of Planning and Civic Develop- 
ment review this matter with the Chairman of the Board of 
Variance prior to the end of 1971 when considering the 
1972 budget." 

^rour Board RECOMMENDS that the report of the Director of Planning and 
(Jivic Development be approved. 

:>. Recreation Facilities in 
Apartment Buildings 

Council is in receipt of a letter from Mrs. Edith Stephenson 
and Mrs. Christina McBay, Co-directors of Vancouver Current 
Affairs Discussion Groups, suggesting that all new apartment 
buildings in the City should include recreational areas for tlie ten- 
ants based on the percentage of the floor space and to include 
facilities for games and restful recreation. 
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Clause #2 continued 

The Director of Planning and Civic Development reports as 
follows: - 

"At the present time, any apartment developed in Vancouver 
may include recreational facilities for the benefit of tenants. 
Hov^ever, these facilities are not a requirement of the Sohing 
and Development or Building By-laws. Studies of the needs 
of people living in high-density apartment areas suggest that 
both indoor and outdoor recreation space developed in apartment 
buildings helps to increase the opportunity for tenants' to meet 
other people in the same building. At the same time, public 
parks and open spaces provide for recreation and contact with 
people who live in the neighbourhood. 

Recreational facilities of the type suggested by the writers 
within private developments may become a more important feature 
as greater time for leisure becomes available through changes in the 
working day pattern. 

However, while passive recreational facilities in apartment 
buildings may perform a useful function they are only one of a 
number of other desirable features that are at the discretion 
of the building owner. These include swimming pools, sauna baths, 
workshops, day care nurseries, health rooms and similar uses. 
For this reason the developer has the option to provide any or all 
these features and it would be difficult to legislate which is 

the most important or the proportional area that should be provided 
in any sized building. 

The business of providing adequate public recreation facilities 
has been given priority by the City and is a positive move in the 
direction suggested by Mrs. Stephenson and Mrs. McBay. 

It is recommended that Council receive this report and forward 
a copy to Mrs. Stephenson and Mre, McBay, thanking; them for their 
concern . " 

Your Board RECOMMENDS that the foregoing recommendations of the Director 
of Planning and Civic Development be adopted. 

3. Hudson Street Crossing: Communication 
from the Town Planning Commission 

BACKGRQUMD 

The Board of Administration report dated February 15, 1971 on the 
Hudson Street Crossing approaches and extracts from Council minutes 
of March 2nd, 1971 dealing with that report were before the Town 
Planning Commission at its meeting on April 2, 1971, 

The Commission raised the following two points in connection with the 
landscaping strip proposed for the north side of Southwest Marine 
Drive between Hudson and Granville Streets. 

(a) The Department of Transport wished to exclude Lots 4-12 
for future parking and Council did not support this 
exclusion. 


cont • d 
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Clause #3 continued 


The following resolution was adopted by the Commission: 

"THAT the Town Planning Commission strongly support 
Council's action in informing the Department of 
Transport that Council does not favour the exclusion 
of Lots 4« 12 inclusive, Block 3, D.L. 318 from the 
proposed landscape strip on the north side of South- 
west Marine," 

(b) The Department of Transport also asked that Lots A, B and 

Parts C and 1 of E, Block 2, be excluded from the landscaping 
strip and resewed for a future new federal post office site, 
and Council agreed to this exclusion. 

The Commission noted that Lots 10 and 11, Block 1, on the 
south side of Southwest Marine Drive are occupied by the 
old post office. If it is the Federal Government's inten** 
tion to build a new post office on the north side, then 
it was felt Lots 10 and 11, together with the adjoining 
City-owned street end of Montcalm Street could be used for 
an open space, or some other civic use. 

The following resolution waa adopted by the Commission: 


"THAT the Commission supports Council's action in 
agreeing to the exclusion from the proposed land- 
scape strip of Lots A, B and Parts C and 1 of E, 
Block 2, on the north side of Southwest Marine Drive for 
a future post office site, on condition that the old 
post office site on the south side of Southwest 
Marine Drive adjoining Montcalm Street is released 
to the City and possibly amalgamated with the City- 
owned street end for civic purposes," 


The city Engineer and the Director of Planning and Civic Development 
report jointly as follows: 

"The existing site of the post office occupies Lots 10 and 11, 
Block 1, D,L, 318 on the south side of Marine Drive 
immediately to the east of Montcalm Street end. 

It would not be possible to consolidate this irtrcct end with thcio 
lots because it must remain open to give access to the Hanking 
properties to the. west. 

It is assumed that the Commission had in mind the possible uac. ol' 
the site as a park, however, the value of such use would be limited 
because : 

(a) the ramps leading to the new bi^idge at this point will be 
approximately 8' above existing pjrade thus cutting off all 
access to the site from the residential area to the north 
except by a circuitous route underpassing the ramps at 
Hudson Street, In addition, there is an existing park 
(Marpolc Park) which is better located to serve the 
residential area, 

(b) The outlook to the north from the proposed park would be 
interrupted by the ramp structure and the outlook to the 
south would be very poor as it overlooks the railway tracks and 
large industrial buildings. 

The most that could be expected for park use would be to plant the 
area with trees. However, a similar effect could be obtained by 
the planting of street boulevard trees (as already recommended in 
the February 15, 1971 report to Council), 
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Clause #3 continued 

There may be other civic uses for which the property might be used, 
which are not contemplated at this time. On the other hand it may 
be preferable for the Department of Transport to dispose of the 
property for commercial use and so provide continuity of commercial 
frontage on this side of Southwest Marine Drive. 

It is therefore RECOMMENDED that pending a reply from the 
Department of Transport regarding the landscaped strip, Council 
take no action at this time." 


Your Board RECOMMENDS that the joint report of the City Engineer and 
the Director of Planning and Civic Development be approved. 

4. Balsam & S.W. Marine Drive: 

Execution of Modification Agreement 

The Corporation Counsel reports as follows: 

"As a condition of subdivision of Lot 'A', Blocks 13 and 14 of 
Block 1 South, D.L. 526, at the corner of Balsam and South West 
Marine Drive, the Approving Officer required that the owner grant 
the City an Option to Purchase the Southerly seventeen feet for 
the possible widening of South West Marine Drive. An option in 
favour of the City was drawn and registered as a first charge. 
The parcel was subsequently subdivided into three lots. The owner 
of one of the parcels now wishes to mortgage the property, and 
the mortgagee wishes to have a charge on the whole of the property 
including the Southerly seventeen feet, but the option agreement 
does not make provision for such an arrangement. 

The solicitors for the owner have suggested that the option 
be modified to provide that the owner may grant a mortgage 
over the whole of the area including the optioned area on 
the condition that if the City should exercise the option, 
the mortgagee, in this case Montreal Trust Company, would 
agree to provide the City with a discharge of the mortgage 
for the optioned area. 

The net legal effect is that the City's position is un- 
changed, but the necessary document requires formal execu- 
tion by the City. It is therefore recommended that the Mayor 
and the City Clerk be authorized to execute the appropriate 
agreement to embody the foregoing arrangement between the 
City, the owner, Mr. & Mrs. Henry McLaren, and the mortgagee, 
Montreal Trust Company. " 


Your Board RECOMMENDS the foregoing report of the Corporation Counsel 
be adopted. 
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INFORMATION 

5. Plumbing By-law No. 4558: 
Clause 13 


Council at its meeting of May 18, 1971, passed the following motion: 

"THAT the Medical Health Officer, through the Board of 
Administration, report on the advisability of including 
mercury in clause 13 (f) of By-law No. 455 8, being an 
an amendment to By-law No. 4068, the Plumbing By-law." 

The Medical Health Officier and the Director of Permits & Licenses 
report that: 

"Section 1.7.1. of the Plumbing Bylaw (#4068) listed a 
number of prohibitions designed to protect plumbing 
installations, sewerage systems and the public health 
and safety. Bylaw #4558 passed May 18, 1971 amended 
the Plumbing Bylaw to bring greater control of the 
disposal of industrial and other wastes. 

Section 1.7.1., as amended for this purpose, included a 
list of substances with stated maximum allowable concen- 
trations. The list was not intended to be complete and 
included those substances which had a known acceptance 
level. The list is also part of the Greater Vancouver 
Sewerage and Drainage District's Regulations and it was 
necessary that the City^is bylaw be compatible. 

Mercury was not added to either list for there is no 
knowi official standard available to our knowledqe. 
However, the following paragraph is part of Section 1.7.1. 
(10) (f) and provides a high level of control of all toxic 
substances, without restrictions, including mercury: - 

»(10) No person shall discharge or permit to be 

discharged into a sanitary sewer or combined 
sewer any waste that has any of the following 
characteristics: - 

(f) any water or waste containing a toxic or 

poisonous substance, in sufficient quantity 
to injure or interfere with any sewage 
treatment process, to constitute a hazard 
to humans or animal s, or to create any 
hazard to the receiving waters or storm 
water overflows, or to the effluent of 
the sewage treatment plant; ' 

The Medical Health Officer and the Director of Permits & 
Licenses are of the opinion that the satisfactory control 
of mercury is provided for in the bylaw and their interpre- 
tation of this bylaw is that no measurable amount of mercury 
may enter the sewerage system. " 

YOUR BOARD forwards this report for Council INFORMATION. 


FOR ADOPTION SEE PAGE(S) LL£ 
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FINANCE MATTERS 

RE COMMENDAT I ONS 

1 . The Window Project 


On May 13 i a representative of "The Window Project and NOW 
Bus" (pince renamed LUCY) appeared in delegation before the 
Coun<"il'F Standing Committee on Finance. A civic grant of 
S?,000 waF requested for rental o-f a w-arehouse and equipment, 
FupplieF and programs for both the warehouse and the Bus. 

Committee members were confused because, in their minds, the 
NOW Bus, the Crisis Centre and NOW programs were one and the 
same. Further, the difference between The Window Project 
and the Crisis Centre was not clear. 

The Director of the Department of Social Planning/Commiinity 
Development was requested to report to Council clarifying 
the matter. 

Your Board submits the following report of the Director of 
SP/CD: 

"The NOW Bug v.'ss initiated vmder the auspices of the Inner 
City Service Project in 1969. In 1970 it officially become 
the NOW. Bus under the auspices of the Crisis Centre and NOW 
program, NOW being the program-telephone line component of 
the Crisis Centre dealing exclusively with youths. 

The Bus attended all major youth-culture functions in Vancouver 
and served a useful information, medical, counselling, 
general assistance purpose. 

In January, 1971 » The Window Project was officially initir 
ated with its own Board of Directors by the three CYC per- 
sonnel who worked on the NOW Bus late in 1970. 

The Window Project consists of two parts: 

(a) The Warehouse Program 

(b) The NOW Bus, nov; renamed LUCY and under the official 
ownership of The Window Project. 

The newness and fluidity of the project at this point in 
time means that information about it today may be obso- 
lescent tomorrow. 

Staff are presently finalizing negotiations with the Vancouver 
School Board to use portable huts on the site of the old 
King Edward School complex as an information-drop-in centre. 

Through the Opportunities for Youth program the following 
staff have been provided The Window Project for the summer 
period: 

(i^ 12 staff at a salary of S212/month/person to operate 
and co-ordinate the information/drop-in centre 

(ii) 1^ staff throuj^h funds delegated to Evelyn Roth to 

operate arts and crafts programs and teaching classes. 
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Clause No. 1 (Cont'd.) 

In addition, the Opportunities for Youth program is pro- 
viding funds for 5 full time staff for several other s\immer 
proJer-tP. Also, the 3 CYC staff will continue their leader- 
ship in this project. An official of the Secretary of State 
from Ottawa stated a further $2,000 gra'^nt would be forth- 
coming to The Window Project. An additional $5,000 was 
received from the UBC graduating class. 

It would appear that The Window Project has sufficient 
staff and monies for operation of both the Warehouse pro- 
gram and LUCY (the NOW Bus) at this time. 

Therefore, it is recommended that no grant be allocated The 
Window Project. 

Your Board RE.QCMMENDS the approval of the report of the 
Director of SP/CD. 


2. Salary and Classification Review - 
One Bindery Woman Position, 
Vancouver Public Library. 

'?he Director of Personnel Services reports as follows: 

'At its meeting on May 19th, 1971 the Vancouver Public Library Board approve 
i:hG following recommendation of the Head of Library Personnel Services: 

' Re: Bindery Woman Position 

The staff in the bindery was reduced by two-fifths of a bindery woman 
position in January, 1957 following the resignation of one full-time 
bindery woman and her replacement by a three-fifths time employee. 

Due to an increase in work, the Foreman Binder has requested that 
this position be reinstated as a full-time position. This request 
was investigated and concurred in by the Systems Analyst (Library); 
report is circulated. 

It is anticipated that the three-fifths bindery woman position will 
be vacated in the near future and it is recommended therefore that 
it be replaced by a full-time Bindery Apprentice (Female) . 

This recommendation is concurred in by the Vancouver Public Library 
Staff Association, Local 391. 

No additional cost will resd.t in the year ending December 31st, 1971. 
At the end of the two-year term of apprenticeship, the recurring 
additional cost at 1971 rates would amount to approximately $2 ,328 . 
per annum. 


SUMMARY 


Present Classification 
and Salary Rate 


Proposed Classification 
and Salary Rate 


E f foe five 
Date 


21 hours per week 
Bindery Woman 
$3.19 per hour 


Full-time Bindery Appren- 
tice (Female) 
$292-437 per month 


When 
Vacated 


1st half 1971 rates' 


Cont 'd. 
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I have discussed this recommendation with the Co-ordinator of Data 
Processing and Systems whp is in agreement. I endorse this report 
and recommend that it be adopted." 

YOUR BOARD 

RECOMMENDS that the foregoing recommendation of the Director 
of Personnel Services be adopted 


3 . Finemcial Statements zmd AiumaJL Reports 1970 

The Director of Finance reports as follows: 

"Copies of the Financial Statements and Annual Report for the 
year 1970 have been received and distributed to the Members 
of City Council. 

It is recommended that the Annual Report for the year 1970 
be formally received." 

Your Board RECOMMENDS that the foregoing recommendation 
of the Director of Finance be adopted. 


CONSIDERATION 

4 . Grant - World Fencing Championships 

Requests have been received from Mr. M. Conyd and the 
B. C. Fencing Association for financial assistance with respect 
to Mr. Conyd 's participation in the World Fencing Championships 
to be held in Vienna, July 4-17/ 1971. Mr. Conyd has been 
selected to represent Canada, and the estimated expense totals 
$1,131 in this championship. The B. C. Fencing Association is 
able to grant $100 and the B. C. Amateur Sports Fund, $500. 

The Association and the participant are, therefore, 
requesting a grant of $531 from the City. 

Your Board notes that Council has dealt with similar 
requests as follows: 

March 1970 - Dominion Firefighters Curling - $500 Approved. 

Association 

Travel Assistance re 
Championships . 

July 1969 - Marpole Boys Baseball League - No Action. 

Travel Assistance. 

July 1969 - Canadian Maccabiah Association - No Action. 

Travel assistance to attend 
games in Tel Aviv. 

Your Board submits the foregoing for the CONSIDERATION 
of Council . 

(Copies of letters from Mr. Conyd and the B.C. Fencing 

Association are circulated for information.) 

DELEGATION REQUEST - MR. M. CONYD 

FOR ADOPTION SEE PAGE(S) liilil. 
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PROPERTY MATTERS 
JUNE 18. 1971 

CONSIDERATION 

1 . Release of Option to Purchase 

Situated S/S /4.9th Avenue between Tyne and 
Boundary . 


The Supervisor of Property and Insurance reports as follows: 

"City Council of September 29th, 1970 approved the sale of Lot 97j 
D.L, 339 to Ikwson Developments Liriited for development as an 
IiraDVATIVE HOUSING PROJECTT, The sale was subject to the purchaser 
granting the City an option to repurchase the site if the construction 
was not completed by June 30th, 1971 • 

Ebwson Developments Limited have now approached the City and asked 
that the option to purchase be released from the Land Registiy Office 
so that they can register under the Strata Titles Act, This would 
alEo enable them to register the mortgages of px'ospective purchasers. 

The property has been inspected; all units have been erected and 
the interior is dC^ complete. Ninety of the 132 suites will be 
occupied by Juno 30, 1971 and the balance by July 31» 1971 • 

In view of Dawson Developments compliance with the spirit of 
Council's requirements that they stari: and complete the Innovative 
Housing Development as quickly as possible and the desirability of 
having registrable mort-gages available in advance of occupancy by 
prospective purcliasers of these units. Council my wish to give 
favourable consideration to Dawson Developments' request," 


Your Board 

Submits the foregoing report of the Supervisor of Property 
and Insurance for CONSIDERATION. 

RECOMMENDATIONS 

2. Acquisition for Single Men's Hostel Site 
llll6 East Cordova Street 

The Supervisor of Property and Insurance reports as follows: 

"Lot 10, Block 57, D.L. 196, being i|i|6 East Cordova Street, 
Is required for the proposed Hostel for Single Men, 
confirmed by City Council on January 19, 1971- 

These premises comprise a 2-storey and basement frame building with 
a main floor area of 933 sq, ft, and a 2nd floor area of 584 sq,ft., 
erected in 1900 on a site 25» x 122 » , zoned M-2. This dwelling 
contains 7 rooms, 4 plumbing fixtures, has a patent shingle roof, 
siding exterior walls, concrete foundation, full concrete basement 
and ia heated by a gas hot air furnace. The condition of the 
dwelling is good for age and type. Said dwelling is occupied by 
the owner and his wife only. 

Following negotiations, the owner has agreed to sell for the sum 
of $10,700,00 as of June 30, 1971, subject to the ov.ner retaining 
rent-free possession of the premises until September 30, 1971. This 
price represents a fair and reasonixble value for this property. 
Said amount has been reviewed by CentraJ. Mortgage and Housing 
Corporation and the details of this transaction entered in their 
records. 


Cont 'd. 
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RECOM>EI'IDED that the Supervisor of Property and Insurance be 
authorized to acquire this property for the suin of $18,700.00 on 
the foregoing basis chargeable to Code #53l/l251," 


Your Board 

1 RECOMMENDS the foregoing recommendation of the Supervisor of Property 
,uid Insurance be adopted. 


3. (a) Sales; Residential 


Peccmmerd-d that tho following' applicaticns to ourchase received by the 
Suoervi.sor of Property and Insurance be aoproved under the terms and c^ 
ditionr; s-t dov.Ti by City Council, being in each case the highest offer 
received. 


re: Lot A, Block 2 8z A, D.L. ^93 (:^oned RS-l) 
S/''. 29th Avenue Hast cf Sidney St. 


^nror. Size Sales Price 


Terns 


Conditi nn; 


Constr. 
T td . 


3,96'^ r.o. ft. i';9,73'o.on city 
Trrei^ular Torn? 


9:i 


BulM- ::d 
3' abrvo 
29th Av-.'. 


re: Lot 3, Block 6, D.L. 311u '^lr,n IJ4OI8 
F/S ^^^th .'vow.ir: between ^unbar .-^nd 
CoIlinj_yood Strert:^ .('::: one ! ^^^-1). 


John } 
Cervi 


IOJ.I18 sn.ft. 
Irro<;ul£r 


^21,^00.00 Cnsh 


Cont 'd. 
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(b) Sales: Residential 
Champlain Heights 

RECOMMENDED that the following applications to purchase 
received by the Supervisor of Property and Insurance be 
approved under the terms and conditions set down by City 
Council. These lots are marketed on the basis of fixed price 
in accordance with Council's instructions regarding the sale 
of single family residential lots in Champlain Heights. 


re : 


Lots 45, 46, 48, 49 & 50, D.L. 339, Plan 13659 
S/S 50th Ave, between Tyne & Toderick Sts. 


Name 

Lot 

Approx. 

Size 

Sales Price 

Terms 

Parkland 

Develop . 

Corp, Ltd. 
ti 

45 
46 

52.5 
42.71 

52.5 

X 
X 

124.62 

120 

120 

^14,000.00 
$14,000.00 

City 

Terms 

@ 95^ 
It 



42.65 


123.50 




48 

52.5 
42.64 

X 

123.5 

1^0 

$14,000.00 

It 

Montroyal 

49 

52.5 

X 

120 

$14,000.00 

City 

Estates 

Limited 
tt 

50 

42.61 
52.5 

X 

122.29 
129.29 
Ut 

$14,000.00 

Terms 

@ 95^ 
It 



42.53 


121.08 




re : 

Lots 54-57 & 67, D.L. 339, Plan 13659 
N/S 51st between Tyne & Toderick Sts. 

Montroyal 

54 

49 

X 

108.08 

$14,000.00 

City 

Estates 

Limited 
It 

55 

54.31 

49 

X 

166.63 
108.08 

$14,000.00 

Terms 

@ 9?i 
It 



57.78 


106.63 



Anton 

56 

49 

X 

119.32 

$14,000.00 

City 

Bernhardt 


59.76 


114.54 


Terms 

@ 95^ 

It 

57 

49 

X 

123.40 

$14,000.00 

It 



59.76 


119.32 



Montroyal 

Estates 

Limited 

67 

50 
48 

X 

117.81 
110.54 

$14,000.00 

City 
Terms 

@ 9^ 


re : 

Lot 80, D.L. 339, 
S/S Toderick bet. 

Plan 13659 
52nd & 53rd 


Montroyal 

80 

57 

X 

124' 

$14,500.00 

City 


Conditions 


Public Utility 
Easement-10 ' x 
10' in N/W corner 


Estates 
Limited 


Terms 

@ 3io 
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(PRO PERT IBS - 


r-.: Lot :<7, n.L. 319, Plan 136^9 
n/3 ^ '>th :^v^-rm-^ "ri^-t of Tyno 


Mont royal 

Estates 

Liinited 


hot Anproy. 


Sr.les Prico Trms 


$114,750.00 


City 
Terms 


Conditions 


rn: Lot 6?, D.L. 339, Plan I3659 

S/T [•''l-'^t Ave. Bot. fyne &. Toderick 


60 


73 


liU X 131.0^ 


5; 7' X IPii' 


$1)1, 7^0.00 


:>ll4,.'?00.00 


City 
Terns 

■3 9% 

City 
Terns 

:^ 9;^ 


Public Utility 
■^aseiijcnt 10' x 
10' in 5 A: Ccrn: 
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STANDING COMMITTEE OF COUNCIL 15 
ON PLANNING AND DEVELOPMENT 


JUNE 10. 1971 


A meeting of the Standing Committee of Council on Planning and 
Development was held in the #1 Committee Room on Thursday, June 10, 
1971, at approximately 9:30 a.m. The following members were present 

PRESENT ; Alderman H. Bird, Chairman 

Aldermen Adams, Broome, Hardwick, Phillips, 
Rankin, Sweeney and Wilson 

ABSENT: His Worship the Mayor (On Civic Business) 
Alderman Calder 
Alderman Linnell (On Leave) 

CLERK: M. James 


Adoption of Minutes 

The minutes of the meeting held on May 13, 1971, were adopted. 


PART I 

The following recommendations of the Committee are submitted to 
Council for consideration: 

RECOMMENDATION S 

1. Downtown Vancouver - 
Development Concepts 

In March 1970 the Director of Planning and Civic Development 
reported to your Standing Committee on Planning and Development 
on five alternate concepts for the development of downtown 
Vancouver. At that time Council instructed that the report 
be circulated publically to elicit comments from interested 
groups and individuals. In March of 1971 Council received 
a report from the Board of Administration which summarized 
the responses, and directed that further consideration of the 
report 'Downtown Vancouver Development Concepts', and of the 
report of the Board of Administration dated February 18, 1971, 
being a report on the submissions, be given by your Standing 
Committee. The Committee also had before it the report of 
the Board of Administration dated May 21, 1971, for its 
information and consideration wherein the Board recommended 
as follows :- 

"1. Receive this report for information. 

2. Accept the philosophies of Concepts 2, 4 and 5 and 
instruct the Director of Planning and Civic Develop- 
ment to continue preparing proposals for development 
for Downtown and report back as soon as possible on 
methods of achieving the proposed concepts, the conse- 
quences of doing so, and proposals for implementation. 


/continued 
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ON PLANNING AND DEVELOPMENT, JUNE 10, 1971 

Clause 1 Continued 

Your Board submits the foregoing report of the Director of 
Planning and Civic Development for the Consideration and 
Information of the Committee. The Committee may wish to 
add to any resolution, that acceptance of the philosophies 
of any concept cannot commit this Council or succeeding 
Councils to the spending of funds other than those included 
in the current Five Year Plan. " 

The Director of Planning and Civic Development and the Assistant 
Director of Planning - Advance Planning and Research with maps 
and diagrams reviewed concepts 2, 4 and 5 for the Members of the 
Committee, and spoke to the general philosophies the concepts 
employed. 

It was noted that all concepts proposed a reduction in the 
allowable density of development in the downtown peninsula^ 
and that the promotion of types and classes of development 
with densities and uses differing from those presently in 
force would remain incomplete until further knowledge con- 
cerning the future of transit and transportation in the area 
was more certain. The concepts submitted by the Director of 
Planning and Civic Development were all based on the assumption 
that both the second crossing of First Narrows and some form of 
rapid transit would be available to service the area. 

The Committee Members discussed the concepts and it was pointed 
out to the Committee that at the present time the By-law 
governing the development of this area needed revision to 
allow Council the ability to promote desirable development 
and amenity situations. It was also pointed out that some 
decisions would be necessary, and that certain of these 
decisions would have to be predicated upon the assumption of 
certain facilities being constructed. 

Your Committee discussed the matter at some length, and 
RECOMMENDS 

A. That Council concur that to create the amenities in 
the downtown peninsula supported by the general public, 
as reported on in the Summary of Submissions dated 
February 1971, lower densities of development will be 
necessary. 

B. That the Director of Planning and Civic Development 
report to this Committee in tabular form so as to show 
the differences of concepts 2, 4 and 5 on a comparative 
basis. 

C. That the Director of Planning and Civic Development be 
instructed to submit a zoning by-law on the basis that 
transit and transportation will be improved, but dealing 
with current conditions: and in so doing, the Director 
of Planning and civic Development have regard to those 
areas whose uses are similar in each of the concepts 

2, 4 and 5. 

D. That the report of the Board of Administration dated 
May 21, 'Downtown Vancouver Development Concepts' be 
received. 

The meeting adjourned at approximately 10:45 a.m. 
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FOR ADOPTION SEE PAGEfS) 


REPORT TO COUNCIL 


STANDING COMMITTEE ON FINANCE 

JUNE 10. 1971 

The Standing Committee of Council on Finance met on 
Thursday, June 10, 1971, in the No. 1 Committee Room, Third Floor, 
City Hall, at approximately 10:45 a.m. 

PRESENT ; Alderman Adams (Chairman) 

Aldermen Bird, Broome, Hardwick, 
Phillips, Rankin, 
Sweeney and Wilson 

ABSENT: His Worship the Mayor 

(on Civic business) 
Alderman Linnell (on Leave of 

Absence due to illness) 
Alderman Calder 

CLERK TO THE COMMITTEE : R. Henry 

The following recommendations of the Committee are 
submitted for the action of Council: 


flECOMMENDATIONS 


1. "Shoppers' Centennial Free Bus Special" - 
Downtown 

Alderman Sweeney advised of a letter received by the 
Centennial Committee from the Downtown Business Association 
concerning a proposed Shoppers' Centennial Free Bus Special in 
the downtown area during July and August, Two buses will operate 
between 10:00 a.m. and 4:00 p.m. at 15-minute intervals along 
Hastings and Cordova and Seymour and Granville Streets from 
arrall to Smithe, The buses will be decorated with suitable 
signs indicating that they are free buses to be used by anyone 
in the downtown area. The department stores have already made 
a financial commitment of $900 per week towards the cost, 

^COMMENDED that Coiincil approve this proposal subject to the 
Downtown Business Association financing half the cost, the City's 
portion not to exceed $4,500, with the monies being provided from 
I!entennial Fund appropriation, 

(The foregoing recommendation received the unanimous 
approval of the eight Members present, ) 

Proposed Unemployment Insurance Legislation 

The Board of Administration under date of Jione 4, 1971, 
submitted a report concerning a brief which the C,F,M,M, is 
submitting to the House of Commons Committee which is studying 
the proposed Bill on Unemployment Insurance legislation. 

The report sets out the City's share of the costs at 
;present and states that if the proposed legislation is passed, 
he City would appear to bear an additional cost of $200,000 to 
^250, 000 per year. 
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Clause 2 continued 

The Municipal Finance Committee of the C.F.M.M. is 
meeting on June 14 in Saskatoon and the proposed C.F.M.M, brief 
on Unemployment Insurance will be one of the matters discussed. 

The Board advised that three choices exist, as follows: 

(a) support the position taken in the brief, that 
municipalities be given the option of including 
all or none of their employees under the proposed 
new unemployment insurance plan; 

(b) support the position that the mimicipalities should 
have the option of covering those employees the 
municipality judges to be in need of it; or 

(c) support the position proposed by the Federal Government, 
that municipalities must cover all of their employees. 

The C.F.M.M. and the Board of Administration suggested 
that if item (a) is endorsed by Council, a copy of the brief with 
Council endorsation should be sent to local Members of Parliament. 

RECOMMENDED that the Coimcil endorse the principle of (b), above, 
and the Director of Finance and Corporation Counsel prepare the 
necessary letters to the C.F.M.M. and local Members of Parliament. 

FURTHER, it be explained to the parties concerned that as an 
alternative. Council would support the position of the C.F.M.M., 
i.e. item (a), above. 

3. Sale of Land for Parks: 
Champ la in Heights 

The Board of Administration, under date of January 29, 
1971, submitted a report of the Director of Planning and Civic 
Development setting out Council's policy of March 24, 1970, in 
respect of parks in Champlain Heights and proposals for making 
park sites available to the Park Board. 

The Park Board, by letter dated April 16, 1970, requested 
an opportunity to appear before the Coioncil in connection with 
the matter to seek relaxation of the policy of charging the Park 
Board market value for the 119 . 3 acres of park in Champlain Heights . 

The Director of Planning and Civic Development points 
out in the Board of Administration report, parks have been dealt 
with in Champlain Heights as follows : 

(a) subdivided 25 acres of park replaced with the newly 
established pattern and arranged on a straight trade 
basis with the Park Board; 

(b) development of 108.7-acre major park-golf course, the 
estimated price being $750,000; 

(c) a 5-acre lookout park, at $275,000; 

(d) strip parks, approximately 5.6 acres at $308,000. 

In the Park Board brief dated February 15, 1971, presented 
by the Chairman of the Park Board to the Council February 16, it 
was requested: 

, . . continued 
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Clause 3 continued 

i. pa3nnent for the golf course be postponed until 
the course is open for use; 

ii. the lookout park acreage remain on Park Reserve 
on the ijnder standing the future purchase price 
will be fixed at the $275,000. The Park Board 
will give high priority to the development, using 
1976 - 1980 Five-Year Plan development funds; 

iii. the Coimcil not charge the Park Board for the 
5.6 acres of strip parks. 

The action of this whole matter was deferred for 
consideration by Council when the Council was dealing with the 
1971 Budget. After due consideration, the Committee 

RECOMMENDED that Council reiterate its present policy of charging 
the Park Board market value for the 119.3 acres of park in 
Champlain Heights. 

The meeting ajourned at approximately 11:30 a.m. 
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CITY OF VANCOUVER 

REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver was 
held on Tuesday, June 29, 1971, in the Council Chamber, at approx- 
imately 9:30 A.M. 

PRESENT : His Worship the Mayor 

Aldermen Adams, Broome, Calder, Hardwick, 

Phillips, Rankin, Sweeney 
Alderman Wilson (present at commencement 

but excused to attend to 
other Civic business) 


ABSENT 


Alderman Bird (Leave of Absence) 
Alderman Linnell (Leave of Absence on 

account of illness) 


PRAYER 


CLERK TO THE COUNCIL : R. Thompson 

The proceedings in the Council Chamber were opened 
with prayer, offered by the Rev. Dr. George Turpin, 
Civic Chaplain. 


ADOPTION OF MINUTES 


MOVED by Aid. Sweeney, 
SECONDED by Aid. Calder, 

THAT the Minutes of the Regular Council meeting (including 
'In Camera'), dated June 22, 1971, be adopted. 


- CARRIED 


MOVED by Aid. Sweeney, 
SECONDED by Aid. Calder, 

THAT the Minutes of the Special Council meeting (Public 
Hearing), dated June 22, 1971, be adopted. 

- CARRIED 


COMMITTEE OF THE WHOLE 


MOVED by Aid. Sweeney, 
SECONDED by Aid. Calder, 

THAT this Council resolve itself into Committee of the Whole, 
His Worship the Mayor in the Chair. 


- CARRIED 


UNFINISHED BUSINESS 


1. Transient Information Kiosk 
Crisis Centre 


Alderman Wilson drew the Council's attention to the conditions 
of Council laid down in the June 22, 1971, Minutes, page 2, 
respecting Transient Information Kiosk on Cassiar Street between 
Adanac and Napier Streets . The Alderman suggested that the con- 
ditions be amended to permit the construction of one of the Kiosks 
which have been furnished across Canada by the Federal Government 
for the purpose. 

MOVED by Aid. Wilson, 

THAT the conditions laid down by Council on June 22, 1971, 
on this subject be amended whereby the Information Kiosk furnished 
by the Federal Government may be erected. 

- CARRIED 


Greater Vancouver Regional District: Meeting 

Alderman Wilson referred to the special Regional District 
meeting this morning with the Minister of Municipal Affairs. 

It was agreed Alderman Wilson should be excused to attend this 
meeting . 
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REPORT REFERENCE AND BOARD OF ADMINISTRATION 
AND OTHER REPORTS 


A . Regional Simulation Model Project 

The Board of Administration, under date of June 7, 1971, 
submitted a report of progress from the Director of Planning and 
Civic Development in the matter of the Regional Simulation Model 
Project with the University of British Columbia and the Greater 
Vancouver Regional District. In summary it is stated: 

"we are satisfied at this time and definitely recommend 
that the City maintain its participation. Further to 
this, your officials will not hesitate to recommend 
withdrawal at any time should this be necessary for any 
reason , " 

The Board of Administration advised a further report will be 
submitted giving details of the proposed Federal-Provincial 
involvement . 

The Director of Planning and Civic Development spoke to the 
Council in explanation of the report. 

MOVED by Aid, Broome, 

THAT the Board of Administration report be received for 
information . 

- CARRIED 

Finance Matters 

City of Vancouver Centennial Project: 
Archives and Museum Storage (Clause 9) 

The Board of Administration, under date of June 25, 1971, 
submitted a progress report regarding City of Vancouver Archives 
and Museum Project, 

Mr, W, Leithead of the firm of McCarter, Nairne and Partners 
appeared in explanation of the matter, 

MOVED by Aid, Phillips, 

THAT Clause 9 of the report of the Board of Administration 
(Finance matters), dated June 25, 1971, be received for information 
and the program for carrying out. the work proceed according to 
plan , 

- CARRIED 


The Council (in Committee) recessed at approximately 10:45 A,M, 
and after an 'In Camera' meeting reconvened at approximately 
11:30 A,M., the same personnel being present, 

REPORT REFERENCE AND BOARD OF ADMINISTRATION 
AND OTHER REPORTS (cont'd) 


B . Old City Museum Building 

The Board of Administration, under date of June 23, 1971, 
submitted a report with regard to the old City Museum building. 
It was noted delegation requests had been received. In 
explanation of the report, the Assistant Director, Civic Develop- 
ment, spoke to the matter, 

MOVED by Aid, Phillips, 

THAT further consideration of the above report be deferred 
pending the hearing of delegations, 

- CARRIED 
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REPORT REFERENCE AND BOARD OF ADMINISTRATION 
AND OTHER REPORTS (cont'd) 


C. False Creek Program: 

Consultants' Progress Report #2 

The Board of Administration, under date Of June 25, 1971, 
submitted the following report: 

"The Director of Planning and Civic Development reports as 
follows : 

'The False Creek Study programme approved by Council on 
April 23, 1971, calls for the submission of Progress 
Report #2 by the end of May, 1971. This Progress Report 
is now to hand and copies are distributed for the 
information of Council. 

When dealing with the programme for the study. Council 
requested that each progress report be the subject of a 
Report Reference by the consultants. 

Accordingly, it is RECOMMENDED that Council receive 
Progress Report #2 from the False Creek Study Group 
and give the consultants any instructions Council may 
believe to be appropriate at this time. ' 

Your Board RECOMMENDS that the report of the Director of 
Planning and Civic Development be approved." 

Mr. Pratt, of the consulting firm of Thompson, Berwick, 
Pratt and Partners, appeared in explanation of this Progress 
Report #2, dated May, 1971. 

MOVED by Aid. Phillips, 

THAT, since the harbour headline was established at the 
City's request based on industrial usage, the Council be given 
an immediate report through the Standing Committee on Planning 
and Development, on the Columbia-Quebec Corridor and other 
developments such as filling, etc., present or planned, which 
affect the shoreline of False Creek. 

- CARRIED 

MOVED by Aid. Hardwick, 

THAT His Worship the Mayor appoint a small committee to 
proceed at the political level on the matter of Granville 
Island . 

- CARRIED 


The Council (in Committee) recessed at approximately 
12 Noon to reconvene in open session at 2:00 P.M. 

The Council (in Committee) reconvened in the Council Chamber 
at approximately 2:00 P.M., with the following members present: 

PRESENT: His Worship the Mayor 

Aldermen Adams, Broome, Calder. Hardwick, 

Phillips. Rankin, Sweeney and Wilson 

ABSENT: Alderman Bird (Leave of Absence) 

Alderman Linnell (Leave of Absence on 

account of illness) 
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DELEGATIONS AND UNFINISHED BUSINESS 

1. Grant re Taxes: 

Metropolitan Cooperative Theatre Society 

The Board of Administration, under date of June 11, 1971, 
reported on the request from the Metropolitan Cooperative Theatre 
Society for a grant in the amount of $6,492,00 for arrears of 
taxes for 1969 and 1970, A representative of the organization 
appeared and submitted a brief dated June 29, 1971, sotting out 
the organization's position, 

MOVED by Aid, Broome, 

THAT the portion of the Council resolution of April 6, 1971, 
with respect to no action on the grant request of this organiz- 
ation, be rescinded, 

- CARRIED BY THE 
REQUIRED MAJORITY 

MOVED by Aid, Broome, 

THAT a grant equal to the taxes for the years 1969 and 1970, 
i,e, $6,492,00, be approved, 

- CARRIED BY THE 
REQUIRED MAJORITY 

MOVED by Aid, Adams, in amendment, 

THAT a grant equal to one-half of the taxes for the years 
1969 and 1970 be approved, provided the organization raises the 
other one-half from the surrounding municipalities. 

(not put) 

(The motion of Alderman Broome was put and carried) 

(The motion of Alderman Broome having carried, the amendment 
of Alderman Adams was not put) . 

COMMUNICATIONS OR PETITIONS 

1 . Four Seasons Money Question 

MOVED by Aid, Adams, 

THAT the information from the Returning Officer that the 
votes cast in the affirmative on the Four Seasons Money Question 
did not amount to three-fifths of all the votes validly cast, 
be received for information, 

- CARRIED 

2, Representative: National Harbours Board 
re New Local Authority 


A communication was received from the Minister of Transport 
advising it has been decided to form, for the nine ports of the 
National Harbours Board, new local authorities. In this regard, 
therefore, the name of a representative from the City of 
Vancouver is requested, 

MOVED by Aid, Adams, 

THAT His Worship the Mayor be requested to appoint an 
appropriate person. 

- CARRIED 
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COMMUNICATIONS OR PETITIONS (cont'd) 

3 . Development on Lot Purchased 
from the City (Wells Cartage) 

A communication was received from Wells Cartage Limited 
requesting extension of time for construction on property pur- 
chased from the City, i.e. Lot C, Block 51, D.L. 181. The 
commencement date was to be July 1, 1971. It is requested a 
postponement of the construction date be approved until such 
time as the economic climate improves and the necessary financing 
can be arranged. 

MOVED by Aid. Wilson, 

THAT this communication be referred to the Board of Adminis- 
tration for report. 

- CARRIED 

4 , Centennial Grants 

The Centennial Committee recommended approval be given to 
the following as Centennial grants, to be charged to the allotted 
Centennial funds: 

(a) Kitsilano Chamber of Commerce 
Kitsilano Centennial 

Kiddies' Parade $150.00 

(b) U.B.C Cycling Team 
Centennial Race 

(trophies) $ 50.00 

MOVED by Aid. Adams, 

THAT these grants be approved. 

- CARRIED BY THE 
REQUIRED MAJORITY 

5 , Nominations to U.B.C.M. Executive 

A communication from the Executive Director of the Union of 
B.C. Municipalities requests the Council submit a name to the 
U.B.C.M. Nominating Committee for the position of Vancouver 
representative on the Executive. 

MOVED by Aid. Rankin, 

THAT Alderman Phillips be the Council's nominee. 

(tabled) 

MOVED by Aid. Adams, 

THAT the matter be tabled to later this day and the Mayor 
report with recommendation. 

- CARRIED 

6. Four Seasons Development: 
West End Community Council 

The Council noted a wire from the West End Community Council 
asking further negotiations be not entered into with the Four 
Seasons developers until the present court action is finalized. 

MOVED by Aid. Adams, 

THAT this wire be received. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS 

D. General Report, June 25, 1971 

Works and Utility Matters 

MOVED by Aid. Adams, 

THAT the report of the Board of Administration (Works and 
Utility matters), dated June 25, 1971, be adopted. 

- CARRIED 

Social Service and Health Matters 

Chronic Drunkenness Offenders 

in Vancouver City Jail (Clause 1 ) 

The Board of Administration submitted an information report 
from the Medical Health Officer with respect to a communication 
from the Alcoholism Foundation in the matter of handling of 
chronic drunken offenders in the City Jail. 

MOVED by Aid. Hardwick, 

THAT this information be received and the Board of Adminis- 
tration be requested to submit an interim report with regard to 
the Greater Vancouver District Hospital Society in providing 
the facilities of a detoxification centre; 

FURTHER THAT the Board of Administration review the present 
Government Liquor Act to ascertain if there is some way of 
sending alcoholics, when incarcerated, to an appropriate and 
available facility. 

- CARRIED 

Downtown East Side (Clause 4) 

The Board of Administration submitted a report of the 
Director of Social Planning/Community Development as a result 
of a Downtown East Side study, including the Skid Road area. 

MOVED by Aid. Wilson, 

THAT the appropriate officials be requested to consider 
the matter of the establishment of a temporary detoxification 
centre in conjunction with a community medical clinic in the 
Skid Road area, and report back. 

(referred) 

MOVED by Aid. Wilson, 

THAT Clause 4 of the report of the Board of Administration 
(Social Service and Health matters), dated June 25, 1971, together 
with the motion of Alderman Wilson on the subject, be referred to 
the Standing Committee on Health and Welfare for Report Reference 
from the appropriate officials. 

- CARRIED 

Balance of Social Service and Health Matters 

MOVED by Aid. Sweeney, 

THAT, in respect of the report of the Board of Administration 
(Social Service and Health matters), dated June 25, 1971, Clause 
2 be received for information and Clauses 3, 5 and 6 be adopted. 

- CARRIED 

(His Worship the Mayor is recorded in the negative 
regarding Clause 6 re Single Transients: School 
Accommodation) 


During consideration of the foregoing report of the Board of Admin- 
istration on Social Service and Health matters, a short recess 
was observed. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Building and Planning Matters 

Pedestrian Malls on Theatre Row, 
Pender Street and in Gastown (Clause 1 ) 

MOVED by Aid. Phillips, 

THAT Clause 1 of the report of the Board of Administration 
(Building and Planning matters), dated June 25, 1971, be received 
for information and the matter of development timing, and pro- 
cedures for Blood and Trounce Alleys re Gastown, be referred to 
the next meeting of the Standing Committee on Planning and 
Development for consideration, 

- CARRIED 

Balance of Building and Planning Matters 

MOVED by Aid, Adams, 

THAT Clause 2 of the report of the Board of Administration 
(Building and Planning matters), dated June 25, 1971, be received 
for information, 

- CARRIED 

Licenses and Claims Matters 

Claim: Accident, July 9, 1970 
Tracy Robert Vollans 

MOVED by Aid. Broome, 

THAT the report of the Board of Administration (Licenses 
and Claims matters), dated June 25, 1971, be adopted. 

- CARRIED 

Finance Matters 

U.B.C.M. Resolutions (Clause 2 ) 

MOVED by Aid. Broome, 

THAT the resolutions set out in this clause, for submission 
to the U.B,C.M Conference to be held in September, be approved 
after deleting the second RESOLVED portion re Home Owner Grant 
from the proposed resolution (a) on Education and Social Service 
Costs , 

- CARRIED 

Centennial and Maritime Museums and 
Planetarium: Administration and Operation 
(Clause 4) 


In consideration of this Clause, the Board of Administration 
advised as follows: 

"City Council at its meeting of May 18, 1971, received a 
report from the Board of Administration which City Council 
directed should be made immediately available to the 
members of the Museums Board and the Executive Committee 
of the Vancouver Museums and Planetarium Association asking 
for comments from those organizations. 

The City Clerk received a report from the Vancouver Museums 
and Planetarium Association on June 17 and a report from 
the Vancouver Civic Museum Board on June 18, 1971, copies 
of which are circulated for the information of Council, 

Your Board submits these reports for Council consideration 
and re-circulates the Board of Administration report dated 
May 12, 1971." 


cent 'd . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Centennial and Maritime Museums and Planetarium 
Administration and Operation (cont'd) 


The Council noted a communication, dated June 28, 1971, 
submitted by Mr. Herb Watson, Supervisor of Display and 
Technical Services, expressing views on the proposed new 
arrangement, particularly in respect of contracting out of 
display construction. 

MOVED by Aid. Broome, 

THAT the interim method of operation referred to in the 
Board of Administration report dated May 12, 1971, be implemented 
and the Board of Administration prepare a detailed report of 
the necessary staff changes and operating methods to institute 
the proposals. 

- CARRIED 

Grant re Civic Reception: 

Young Voyageurs Program (Clause 5 ) 

The Board of Administration advised of a request from 
Mrs. K. Till asking the City provide a luncheon for 21 visiting 
students from Newfoundland, participating with 21 local students 
in the Young Voyageurs Program sponsored by the Senior Govern- 
ments. The students will be in Vancouver July 16 to 24. 

MOVED by Aid. Wilson, 

THAT a suitable luncheon be approved, in the amount of 
$85.00, and the arrangements left in the hands of the Entertain- 
ment and Civic Recognition Committee. 

- CARRIED 

Balance of Finance Matters 

MOVED by Aid. Adams, 

THAT, in respect of the report of the Board of Administration 
(Finance matters), dated June 25, 1971, Clauses 1 and 3 be 
adopted and Clauses 6-8 inclusive be received for information. 

- CARRIED 

(Clause 9 of the Finance report was dealt with earlier 
in the proceedings - see page 2) 

COMMUNICATIONS OR PETITIONS (cont'd ) 

7 . Nominee: U.B.C.M. Executive 

Pursuant to communication from the Union of British Columbia 
Municipalities, His Worship the Mayor recommended Alderman 
Phillips be recommended to the Nominating Committee to be the 
Vancouver representative on the U.B C.M. Executive. 

MOVED by Aid. Adams, 

THAT the foregoing recommendation of His Worship the Mayor 
be approved. 

- CARRIED 

8. Representative: National Harbours Board 
re New Local Authority 


Pursuant to communication from the Minister of Transport. 
His Worship the Mayor recommended Alderman Sweeney be 

the Council 's representative on the proposed new National 
Harbours Board Local Authority. 

MOVED by Aid. Adams, 

THAT the foregoing recommendation of His Worship the Mayor 

be approved . 

- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

E. Personnel Matters, 
Regular, June 18, 1971 

Salary Review; Planning Assistant II Class 

MOVED by Aid, Broome, 

THAT the report of the Board of Administration (Personnel 
matters. Regular), dated June 18, 1971, be adopted, 

- CARRIED 

F. Personnel Matters 
Supplementary, June 25 

Attendance at 1971 Annual Conference of 
Building Inspectors Association of B.C, 
Mr. J. Robison 


The Board of Administration advised of attendance of 
Mr. J, Robison at the 1971 Annual Conference of Building 
Inspectors Association of B,C. and that Mr. Robison is requesting 
approval of the cost of his attendance, i.e, $166,40, together 
with approval with pay of his three days of absence. 

The Board of Administration submitted a report of the 
Assistant Director of Personnel Services pointing out the 
regulation that employees approaching maximum retirement age 
shall not attend conferences during the year preceding the date 
on which they reach maximum retirement age, 

MOVED by Aid. Broome, 

THAT Mr. Robison 's attendance at this Conference be 
approved, together with the necessary leave of absence with 
pay; 

FURTHER THAT tribute be paid to Mr, Robison for the excellent 
manner in which he has represented the City of Vancouver at 
similar conferences. 

- CARRIED 

G , Property Matters, June 25 

Request to Cancel Sale (Hensel) 
(Clause 4) 


The Supervisor ol Property and Insurance advised of a request 
from Mr. and Mrs, R. Hensel for the cancellation of sale of Lot 68, 

D,L. 339. The Council policy is set out which includes the statement 
that in the case of refund approval, the City should retain $50 
of the deposit for administrative costs 

MOVED by Aid. Adams, 

THAT approval be given to the cancellation of this sale, 
subject to a $50 administration charge, 

- CARRIED 

Balance of Property Matters 

MOVED by Aid. Phillips, 

THAT Clauses 1, 2, 3 and 5 of the report of the Board of 
Administration (Property matters), dated June 25, 1971, be 
adopted . 

- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


H . Extension of Temporary Staff 

The Board of Administration, under date of June 25, 1971, 
submitted the following report: 

' Your Board has received the following report from the Director of 
Welfare Services! 

"City Council by resolutions on December 15 and December 22, 

1970 and on April 20, 1971, authorized extension of the 

undermentioned positions on a temporary basis until 
June 30, 1971 « 


Reorganization of the Department has been implemented in East 
Unit and we will be extending the reorganization to the other 
four Units during the period July to September 1971. 

Accordingly, it is necessary to adequately staff the Department 
during this transition period and, furthermore, to allow for 
the posting of permanent positions and the selection of 
suitable personnel to fill them. 

To accommodate this transition, I am requesting the extension 
of the 59 temporary staff positions listed above until 
September 30, 1971. 

By the end of September 1971 the total reorganization of the 
Department will be completed. Shortly, Council will receive 
my report indicating the number of permanent positions required 
for the Department including the Social Service Division. 

Sufficient funds have been included in the current Departmental 
budget and agreed Provincial cost sharing will continue. 

This report has been dlsoussed with the Business Manager of 
the Municipal & Regional Bnployees' Union and he concurs. 

I recommend that these requests be approved. " 

Your Board RECOMMENDS that the foregoing recoanendation of the 
Director Welfare Services be adopted. * 

MOVED by Aid. Adams, 

THAT the recommendations in the foregoing report of the 
Board of Administration be approved. 


Social Worker III 
Social Worker I 
Clerk III 
Clerk I 

Clerk Typist III 
Clerk TVpist II 
Clerk Typist I 


1 

15 
h 

3 
2 
20 
14 


Total « 


59 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

I, Lease of City-owned Lot 8: 800 block 
East Hastings between Hawks and 
Campbell Avenues (Progressive Manufacturing ) 

The Board of Administration, under date of June 23, 1971, 
submitted the following report: 

The Supervisor of Property and Insurance reports as follows i 

"On March 8th, 1971, Council resolved that "the City offer to lease 
Lot 8 on a joint basis to the Danish Community Centre and the Progres- 
sive Mfg. Co, Ltd. for a 5-year period, subject toj 

(a) the hours of use being set in collaboration with 
the two parties* 

(b) A fixed rental being determined for each party. 

Negotiations to finadize the lease arrangements have been prolonged due 
to the reluctance of the parties to discuss their requirements with 
each other. Following several discussions with each paorty and 
exchange of severauL letters, the two parties have made their decision 
on the use of the City lot. 

The Solicitor for the Danish Community Centre has advised that the 
Centre's Directors have decided that they are not interested in a 
joint 5-year lease at this time, but if the City lot becomes 
available for saJLe, they wish to purchase the property for future 
parking requirements. 

Following the decision of the Community Centre, the Progressive Mfg. 
Co. Ltd. was advised that the City lot would be available for lease 
to them. It was proposed that the City lot be leased on the following 
basis } 


(a) A term of 5-years at a monthly rental of $110.00. 

(b) The property to be used for off-street parking only 
asid no other purpose. 

(c) Vehicular access to be from the lane only. 

(d) The property to be maintained in a neat and tidy 
condition. 


(e) Six months' notice of caoicellation. 


It was clearly understood that the lease was for the City lot only. 
Any aorrangements to be made with the Community Centre for a "common 
manoeuvering adsle" will be the responsibility of the lessee. The 
Progressive Mfg. Co. Ltd., has advised that they are prepared to 
lease the City lot and they reluctaintly agree to the rental. 

RECOMMENDED that Lot 8, Block 66, D. L. 181 be leered to the Progres- 
sive Mfg. Co. Ltd. for a period of 5 years at a monthly rental of 
$110. OO, as from July 1st, 1971, subject to the aforementioned 
conditions. " 


Sfour Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
aoid Insurance be adopted.' 


MOVED by Aid. Sweeney, 

THAT the recommendations in the foregoing report of the 
Board of Administration be approved. 

- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

J. P.S. Ross Reports and Reorganization 
of Provincial Court Department 


MOVED by Aid. Adams, 

THAT the report of the Board of Administration of June 25, 
1971, setting out recommendations regarding P.S. Ross Reports and 
Reorganization of Provincial Court Department, be approved in 
principle but further action be deferred for a period of two weeks 
pending consideration of the report by the Municipal and Regional 
Employees' Union. 

- CARRIED 

K. Report of Standing Committee on 
Planning and Development, June 17 

MOVED by Aid. Sweeney, 

THAT the report of the Standing Committee on Planning and 
Development dated June 17, 1971, be adopted. 

- CARRIED 

L. (i) Report of Standing Committee 

on Transportation, June 24, 1971 

MOVED by Aid. Wilson, 

THAT the report of the Standing Committee on Transportation, 
dated June 24, 1971, be adopted. 

- CARRIED 

L.(ii) Referral of East-West Freeway Link for 
Greater Vancouver Regional District 
consideration 


MOVED by Aid. Phillips, 

THAT the report of the Board of Administration, dated 
June 28, 1971, regarding referral of East-West freeway link 
for Greater Vancouver Regional District consideration, and 
submitted in accordance with the Standing Committee on Trans- 
portation report dated June 24, 1971, be received for information. 

- CARRIED 

M. Report of Special Committee re 
Ambulance Service 


The Special Committee re Ambulance Service comprising 
Aldermen Phillips, Adams, Bird and Rankin submitted the following 
report under date of June 22, 1971, on the matter of ambulance 
service : 

"At the Council meeting held March 9, 1971, Council authorized 
the establishment of this Special Committee and referred to it 
this extract from the Board of Administration report of March 5 
dealing with ambulance service contract; 

"Does Council, in view of increased costs, wish to 
make any increases in the ambulance service rate 
structure?" 

His Worship the Mayor appointed the following as members of 
the Committee; 

Aldermen Phillips, Adams, Bird, Rankin. 

Your Committee held its first meeting on Tuesday, June 22, and 
reports as follows. 


cont 'd 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


Report of Special Committee 
re Ambulance Service (cont'd) 


The members of your Coimnittee appointed in 1971 were also 
members of a Sub-Committee of the General Purposes Committee 
which dealt with this matter in 1970. That Sub-Committee 
had before it a request of the Federated Legislative council. 
Elder Citizens' Association of B.C. for the consideration of 
special rates for persons who were retired and on pension for 
ambulance services. The Sub-Committee at that time initiated 
an investigation into both the subjects of rates for service, 
and the types and levels of service. This latter aspect was 
referred by your Committee to the Medical Health Officer and 
other senior officials for investigation, and this investiga- 
tion and consideration has continued. It is anticipated that 
a report on the matter of types and levels of service will be 
submitted direct to Council. 

Earlier this year the Board of Administration, on March 5, 
submitted the report of the Director of Finance which referred 
to the contract existing between Metropolitan Ambulance Services 
Ltd. and the City of Vancouver, and advised that that contract 
would expire on March 31, 1971. Council at its meeting on 
March 9, 1971, authorized the continuation of the old contract's 
conditions by an exchange of letters, pending the negotiation of 
a new contract when the company is able to project its costs. 
This situation still exists. 

The Committee considered the matter of rates lor nmbulnnco 
service from the point of view of the service user, the 
City of Vancouver's present financial condition, and the 
stated attitudes of the senior levels of government re 
the sharing of ambulance costs, and also considered the 
adjustment of ambulance service rates for certain classes 
of citizens. 

After exploring these various aspects of the overall 
problem, and with the knowledge that the "medical" aspects 
of ambulance service will be reported on, and with the 
knowledge that the company is still engaged in negotiations 
with its union staff, your Committee 

RECOMMENDS that, in view of the City's present financial 
situation, no change be made in the present agreement 
between the City and the Metropolitan Ambulance Services 
Limited, and all further actions re ambulance services 
and rates be dealt with by Council directly, and that 
your Committee be discharged." 

MOVED by Aid. Adams, 

THAT the foregoing report of the Special Committee re 
Ambulance Service be approved. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd. ) 

N, Chinese Youth Workers 
Strathcona Area 


The Board of Administration, under date of June 23, 1971, 
submitted the following report: 


*Your Board submits the following report of the Director of Social 
r 1 anning/Conimuni ty Development . 

"The Chinese population has increased fourfold in Vancouver in tlio 
last ten years. School population figures reveal the influx of 
new immigrants to the Strathcona area in the Past five years. 

SCHOOL POPULATION CHINESE EXTRACTION NEW ARRIVAL S 

^(Past 5 years) 

Britai:nia Secondary 1300 900 450 

Templeton Secondary 2200 220 60 

Strathcona Elementary* 314 265 .196 

*Grades 6 and 7 and New Canadian Classes 

There are increasing indicators of social unrest amongst recently 
arrived young Chinese people in the Strathcona area. 

These recently arrived young people have a difficult time adjusting 
to the Canadian way of life.- 

1. They are frustrated because they lack knowledge of the 
English language. 

2. The educational system in Hong Kong differs drastically 
from Canadian education and the pressures of adjustment are 
great, especially in view of tho importance of education to 
the Chinese population. 

3. Most new Chinese immigrants are sponsored by grandparents 
and uncles and have been receiving Canadian money while 
living in the resettlement areas of Hong Kong. They have 
been living well compared with their less fortunate neigh- 
bours. But, on their arrival in Canada, they find them- 
selves at the bottom of the socio-economic scale once again. 

A split has developed amongst Chinese young people. Newcomers are 
sometimes shunned by Canadianized young Chinese. Cliques and gangs 
have formed and occasionally, violent confrontations have occurred, 
one resulting in the death of a Chinese youth. The increase in 
detected crime by young Chinese, confiri^ed by City Police, is an- 
other indicator. 

The programs offered by agencies in the Strathcona area have little 
appeal to these youths. Present social agency commitments do not 
provide financial resources to hire a Chinese social worker with 
appropriate skills for dealing with the Chinese youth problem in 
Strathcona. 

An immediate need exists to undertake a street work program with 
these recently arrived Chinese young people to assist their inte- 
gration into the community. 


cont 'd . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Chinese Youth Workers 
Strathcona Area (cont'd) 

Therefore it is recommended that: 

1, The City approve a payment of up to $9,000, out of 
the Department of SP/CD Purchase of Outside Services 
Account, to the First United Church to fund a Chinese 
male youth worker from July 1, 1971 to June 30, 1972, 

2, The First United Church be requested to report to the 
City in early 1972 regarding the progress and success 
of this work. 

An opinion has been received from the Province and the Federal 
Government on this matter that the salary, fringe benefits and 
travel costs, which would amount to $8,000, are 50% shareable 
under C.A,P, The net cost to the City would therefore be 
$5,000," 

Your Board recommends the report of the Director of 
Social Planning and Community Development be approved, ' 


MOVED by Aid, Adams, 

THAT the recommendations in the foregoing report be 
approved and the three groups requesting an opportunity to 
appear as delegations be advised of this action of Council 
and that if they still wish to appear before Council, an 
opportunity will be given, 

- CARRIED 

0. Present Status of Consultants: 
Scheme 3,0 By-Pass, DPA #52705 
Holiday Inn, 1133 Hastings Street 

The Board of Administration, under date of June 25, 1971, 
submitted the following report: 

♦The Director of Planning and Civic Development reports as 
follows : 

"Development Permit Application No, 52705 for Holiday Inn at 
1133 West Hastings Street, is now being processed for issuance. 
This building is located In the alignment of the approach to the pro- 
posed Burrard Inlet crossing directly over the tunnel. 

In approving the issuance of this Development Permit, Council 
at its meeting on* November 17, 1970, approved the following action 
of the Director of Planning and Civic Development : - 

' negotiated with officials of the R, C, Baxter 

L,td, Co, who have undertaken that the developer will 
mnke allowance in the design for future tunnel access 
to "Scheme 3,0" under the proposed hotel. Letters 
are attached confirming that both the cost of the draw- 
ings and the cost of the structure will be borne by the 
developer if the crossing does not proceed. These 
letters have been checked with the Corporation Counsel 
who confirms that they represent an adequate guarantee. 
The Director of Planning proposes therefore to process 
the application and in due course issue the Development 
Permit if the drawings are also satisfactory to the 
Crossing Consultant, Swan Wooster-CBA. • 


cont 'd . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Present Status of Consultants: 
Scheme 3.0 By-Pass, Holiday Inn (cont'd ) 

As has been the procedure in all the Development Permit 
Applications located in the vicinity of Scheme 3.0, a request was 
made to Swan Wooster-C . B . A . , the Crossing Consultants, for 
information relating this development to the tunnel structure. 
A letter was received from Swan Wooster-C . B .A . , commenting 
on the tunnel alignment and accommodation in relation to the hotel 
structure, but noting :- 

'This review is made without prejudice since we are under 

no obligation to the Federal Government or to the City 

of Vancouver to comment on the proposed ^otel structure. 

in this regard we would be unable to undertake a more 
derailed review or assessment of the structure provisions 
of the proposed building without a specific commission from 
the City.' 



From information supplied by the developer, it appears that 
the accommodation for the tunnel is in the correct horizontal and 
vertical alignment. No provision is made for supporting the floor 
of the tunnel, but the supertstructure of the hotel is designed to 
allow this to be reinforced later. However, the only satisfactory 
method of inter-relating the two structures is to build them" both 
al the same time because of the need for structural isolation for 
sound protection and to inhibit vibrations. This, the developer has 
apparently not done because it is very costly and may be totally 
wasted if the crossing does not proceed. 

A value judgement on such matters is required from the con- 
sultants, but they cannot act unless retained to do so. 

A recent check with Swan Wooster-C . B .A . indicates that their 
contract with the National Harbours Board is now suspended pending 
decision by the Board on the Crossing. Funds are not available to 
Swan Wooster-C . B . A . to continue work on this project and personnel 
have been re-assigned to other duties. 

Charges for a review of the Hotel plans range from $5,000 to 
$15,000 based on an estimate of need to utilize the time of up to 
three engineers for one or two months, and on the completeness of 
the plans submitted to them. 

While the Planning Department may make judgements on the 
effects of a development in relation to the tentative location of 
SchemQ 3.0, it is not possible to judge the workability of the specific 
building plans for Holiday Inn in relation to the requirements for tunnel 
location or the engineering necessary to determine thickness of floors 
and ceilings within the development. Only Swan Wooster-C . B .A . is 
capable of varifying this fact because only they have the background 
information . 


cont 'd 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Present Status of Consultants: 

Scheme 3.0 By-Pass, Holiday Inn (cont'd ) 

In the instance of this Development Permit Application three 
courses are open:- 

1. Issue the Development Permit on the basis of plans submitted. 

2. The City retain Swan Wooster-C . B . A . to act as their Con- 
sultant to report on the relationship of the tunnel structure 
to the hotel building at an approximate cost ranging from 
$5,000 to $15,000. 

3. The City require that the developer obtain confirmation from 
Swan Wooster-C . B .A. that the design will, in fact, accom- 
modate the tunnel both in space allocation and in structural 
requirements. 

It should be pointed out that any approval made at this 

t ime can only consider the Crossing as presently designed. It is not 
f easible to require any guarantee that the Hotel design will accom- 
modate any variation in the tunnel that may arise in the future. 

lOoc om rnendations 

In view of Council's original approval on November 17, 1970, 
it ia recommended that - 

1. The City require the developer to obtain confirmation from 
Swan Wooster-C . B. A. that the Hotel design will, in fact, 
accommodate the tunnel in space allocation and structural 
requirements as a condition of approval of the Development 
Permit Application. 

2. A copy of this report be forwarded to the Premier of this 
Province as instructed by Council's action of June 15, 1971." 


Your Board recommends that the foregoing recommendations 
of the Director of Planning and Civic Development be adopted. * 

MOVED by Aid. Adams, 

THAT the recommendations in the foregoing report be 
approved . 

- CARRIED 

P. Building for Salvaging Project: 
Opportunities for Youth Program 

The Board of Administration, under date of June 28, 1971, 
submitted the following report: 

"Your Board submits the following report of the Director 
of Social Planning/Community Development for Council's 
information. 

'Spokesmen for a group calling themselves Social Uplift 
and Emergency Indian Youth Project submitted a brief and were 
received as a delegation at the City Council meeting of June 22, 
1971. 

cont 'd . . , . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


Building for Salvaging Project: 
Opportunities for Youth Program (cont'd ) 

It was moved by Council that: 

'the brief be received and referred to the Board of Admini- 
stx-ation and the Director of SP/CD for report to the next 
Council meeting. ' 

The group is funded for a three (3) month period by the 
Secretary of State's Opportunities for Youth Program. 

They are seeking a facility in the Skid Row area that would 
servo as an emergency sleeping facility for up to 50 people, 
primarily young Indians, alcoholics, and youths "spaced out" 
on drugs who frequent that area of the city. 

They are seeking assistance from the City in locating and 
approving a building for the stated use. They have funda for 
rent, heat, light, phone and equipment for a three month peri- 
od provided rent is not in excess of $250/month. 

The spokesman for the group, Larry Seymour, stated that they 
intend to maintain themselves as an on-going project after 
federal funds are depleted and have plans to seek permanent 
funding sources. 

It is difficult to make a reasonable recommendation to 
Council at this time until a definite facility is located and 
examined in licjht of the intended emergency accommodation upe. 
None has been located to date. Secondly, the financial status 
of the group is undetermined since they only have funds for a 
three month period. 

There has been insufficient time to consider tangible assistance 
to the group. On contacting Mr. Smithson of the Canadian 
Council of Christians and Jews, he stated that he knew little 
about their operation and was 'roped into' speaking on their 
behalf. We know too little about it to make any valid judgement 

Both the Director of SP/CD and the group spokesman, Larry 
Seymour, agree that it would be appropriate to meet again to 
clarify their purpose and program and if necessary report to 
Council at a later date.'' 

Your Board submits the foregoing report of the Director of SP/CD 
to Council for its information. " 

MOVED by Aid. Adams, 

THAT the foregoing report of the Board of Administration 
be received for information. 


Q . Pollution of Sunset Beach 

The Board of Administration, under date of June 29, 1971, 
submitted the following report: 

'Your Board submits the following report from the Medical 
Health Officer. 

"On May 28th Sunset and English Bay beaches were posted as a 
result of a sewer break at the new Greater Vancouver Sewerage 
and Drainage District pumping station at the foot of Jervis. 
This was subsequently repaired and pollution levels returned 
to health standards. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 
Pollution of Sunset Beach (cont'd) 


Since that occurrence pollution levels at Sunset Beach have increased 
beyond the standard set by the Administrative Council of the Metropolitan 
Board of Health. All the remaining supervised beaches currently meet this 
standard. In accordance with this information. Sunset Beach is being posted 
to-day as unfit for swimning or wading. 

The Greater Vancouver Sewerage & Drainage District has carried out a 
detailed check of the new pumping station and has been satisfied that the 
original fault has been corrected. 

It now seems likely that one or all of the following factors have con- 
tributed to the excessive pollution - 

1. Heavy June precipitation has caused repeated overflows of sewage 
from pumping stations by Burrard and Granville Bridges and at 
other locations in False Creek. Such overflows have not occurred 
to this degree in June of recent years. 

2. Extreme tide swings have occurred and may have caused the heavy 
pollution at the mouth of the Terminal Avenue sewer at the extreme 
East end of False Creek to be flushed rapidly to the mouth of the 
Creek. 

3. Lack of sunlight had reduced the usual rate of bacterial decline. 

• 

Over the next few weeks the Vancouver Engineering Department, the Greater 
Vancouver Sewerage & Drainage District, and the Vancouver Health Department will 
continue to examine the entire situation with a view to assessing the significance 
of the above factors and other possible sources of this beach pollution. The 
beach will not be re-opened unless the situation is satisfactory on a stabilized 
basis. 

The Commissioner of the Greater Vancouver Sewerage & Drainage District, 
the City Engineer, and the Medical Health Officer have maintained close communi- 
cation in regards to this problem and will undertake to keep Council fully in- 
fonned of the situation." 

Your Board SUBMITS this report for Council Information.' 


MOVED by Aid. Adams, 

THAT the foregoing report of the Board of Administration 
be received for information. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Broome, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid. Broome, 
SECONDED by Aid. Sweeney, 

THAT the report of the Committee of the Whole be 
adopted . 

- CARRIED 
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BY-LAWS 

1. BY-LAW TO AMEND BY-LAW No. 3575 BEING THE 
ZONING AND DEVELOPMENT BY-LAW (Building 
line, for Lane Purposes) 


MOVED by Aid. Calder, 
SECONDED by Aid. Sweeney, 

THAT leave be given to introduce a By-law to amend By-law 
No. 3575, being the Zoning and Development By-law, and the By-law 
be read a first time. 

- CARRIED 

MOVED by Aid. Calder, 
SECONDED by Aid. Sweeney, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Calder, 
SECONDED by Aid. Sweeney, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in 
the Chair. 

- CARRIED 

MOVED by Aid. Calder, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Calder, 
SECONDED by Aid. Sweeney, 

THAT the report of the Committee of the Whole be adopted, 

- CARRIED 

MOVED by Aid, Calder, 
SECONDED by Aid. Sweeney, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal. 

- CARRIED 

(The By-law received three readings) 

2. BY-LAW TO AMEND BY-LAW No. 4243, BEING 

THE ENCROACHMENT BY-LAW (Administrative Authority) 

MOVED by Aid. Wilson, 
SECONDED by Aid. Sweeney, 

THAT leave be given to introduce a By-law to amend By-law 
No. 4243, being the Encroachment By-law, and the By-law be read 
a first time. 

- CARRIED 

MOVED by Aid. Wilson, 
SECONDED by Aid. Sweeney, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Wilsou, 
SECONDED by Aid. Sweeney, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in 
the Chair. 

- CARRIED 

MOVED by Aid. Wilson, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 
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BY-LAWS (cont'd ) 

By-law to Amend the Encroachment By-law (cont'd) 

MOVED by Aid. Wilson, 
SECONDED by Aid. Sweeney, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Wilson, 
SECONDED by Aid. Sweeney, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED 

(The By-law received three readings) 
MOTIONS 

1. Expropriation: 

452/456/462/476 East Cordova Street 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT WHEREAS the City of Vancouver desires to acquire those 
certain parcels or tracts of land more particularly described as 


Lot 11, Block 57, District Lot 196, 
Group 1, New Westminster District, 
Plan 196 


452 East Cordova Street 


Lot 12, Block 57, District Lot 196, 
Group 1, New Westminster District, 
Plan 196 


456 East Cordova Street 


Lot 13, Block 57, District Lot 196, 
Group 1, New Westminster District, 
Plan 196 


462 East Cordova Street 


Lot 16, Block 57, District Lot 196, 
Group 1, New Westminster District, 
Plan 196 


47 6 East Cordova Street 


in the City of Vancouver, Province of British Columbia, pursuant 
to its powers under section 193 of the "Vancouver Charter", 
Statutes of British Columbia, 1953, Chapter 55, and amendments 
thereto; 

AND WHEREAS the City of Vancouver has failed to come to an 
agreement with the owners of the real property aforesaid as to 
the terms of acquisition thereof; 

THEREFORE BE IT RESOLVED THAT the real property aforesaid 
be, and the same is hereby expropriated by the City of Vancouver. 

- CARRIED 

2. Transportation Study: 
Regional District 

Alderman Wilson requested permission to withdraw this motion 
on which he gave Notice on June 22, 1971, in respect of Transport- 
ation Study: Regional District. 


The Council granted permission accordingly. 


1 1 1 
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MOTIONS (cont'd) 

3. Purchase of Animals: 
City Pound 


On June 22, 1971, Aldermen Rankin and Hardwick gave Notice 
of the following Motion: 

MOVED by Aid. Rankin, 
SECONDED by Aid, Hardwick, 

THAT any bona fide organization be allowed to purchase 
animals from the Pound for $1.00 which would be in line with 
the resolution of Council in 1951 allowing purchase of animals 
for $1.00 by the University of British Columbia. 

(tabled) 

After due consideration it was, 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Adams, 

THAT the aforementioned motion of Alderman Rankin and 
Alderman Hardwick be tabled pending a report from the Board 
of Administration. 

- CARRIED 

4. Court Action: 

Four Seasons Hotel Development 

MOVED by Aid. Rankin, 
SECONDED by Aid. Hardwick, 

THAT Council instruct the Corporation Counsel to request 
the statement of claim from plaintiffs' Counsel in the case of 
the Four Seasons ; 

THAT the Corporation Counsel file his statement of 
defense; 

THAT on the completion of these pleadings, both Counsels 
join with an application to the Chief Justice for an early 
trial date. 

- LOST 

5. Increase in Indemnity: 
Members of Council 

MOVED by Aid. Adams, 
SECONDED by Aid. Phillips, 

THAT WHEREAS it appears reasonable to increase the salary 
of members of City Council to keep pace with the cost of living 
and inflation ; 

AND WHEREAS it is more realistic to do this on an annual 
basis rather than every three or four years; 

THEREFORE BE IT RESOLVED THAT the remuneration of all 
members of City Council be increased by 6% effective January 1, 
1971. 

(Notice) 

Notice was called and recognized by the Chair. 

6. Density: Four Seasons Development 
and Development in West End 


MOVED by Aid. Broome, 
SECONDED by Aid. Adams, 

THAT the Board of Administration report as soon as possible 
on the matter of change in density in respect of the Four Seasons 
development and in respect of the West End. 

- CARRIED 


lis 


Regular Council, June 29, 1971 23 

ENQUIRIES AND OTHER MATTERS 

Alderman Hardwick - requested the Board of Adminis- 

Strathcona Rehabilitation tration give to Council an up-to-date 

Development Program report with respect to the Strathcona 

Rehabilitation Development Program. 

Commissioner Sutton Brown advised 
a report was imminent. 


Alderman Sweeney - 
Capilano Stadium: 
Vandalism, etc. 


referred to various instances of 
vandalism and other practices in 
and around Capilano Stadium and 
requested the matter be looked into, 

His Worship the Mayor instructed 
accordingly. 


Alderman Rankin - enquired with respect to when the 

Sewer Outfalls report to Council will be given 

regarding harbour interceptor which 
is scheduled for construction 
between 1975 and 1986. 

Commissioner Ryan advised the 
report is expected by this summer. 


The Council adjourned at approximately 5:00 P.M. 

*** 


The foregoing are Minutes of the Regular Council meeting dated 
June 29, 1971, adopted on July 13, 1971. 
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CITY OF VANCOUVER 
I 

SPECIAL COUNCIL - JUNE 22, 19 71 


PUBLIC HEARING 


A Special Meeting of the Council of the City of Vancouver was 
held in the Council Chamber on Thursday, June 22, 19 71, at approximately 
2:00 p.m. for the purpose of holding a Public Hearing to amend Schedule 
E - Part II - Building Lines - of the Zoning and Development By-law. 

PRESENT ; His Worship the Mayor (In the Chair) 

Alderman Adams, Bird, Calder, Hardwick, 
Phillips, Rankin, Sweeney and 
Wilson 

ABSENT ; Alderman Linnell (Leave of Absence Due 

to Illness) 
Alderman Broome (Leave of Absence) 

CLERK TO THE COUNCIL ; R. Henry 


MOVED by Alderman Hardwick, 
SECONDED by Alderman Sweeney, 

THAT this Council do resolve itself into Committee of the Whole 
His Worship the Mayor in the Chair, to consider proposed amendments 
to the Zoning and Development By-law. 

- CARRIED 

1. Amendment to Schedule E - Part II - 
Building Lines - of the Zoning and 
Development By-law 

An application was received from Frank Stanzl Construction Ltd. , 
to amend Schedule E - Part II - Building Lines - of the Zoning and 
Development By-law, to delete the existing building line for lane 
purposes between 8th Avenue and Broadway for a distance of 150' west 
of the westerly boundary of Willow Street. 

The Technical Planning Board and the Town Planning Commission 
recommended that the application be approved. 

Mr. Crickmore, the Assistant Zoning Planner, reviewed the 
application after which two delegations were heard opposing the 
proposal. The first delegate was of the opinion that it would 
depreciate the property adjoining the lane if the lane was changed 
as proposed in the sketches displayed. It was also suggested that 
traffic congestion would result. The second delegate explained the 
difficulties of large trailers using the lane particularly the new 
outlet which will be provided to West 8th Avenue. 

Both speakers complained that they had not been notified in 
advance of the proposed lane changes which had been approved by 
Council on June 15, 1971. 

MOVED by Alderman Hardwick, 
i THAT the application by Frank Stanzl Construction Ltd. , to 

I delete the affected portion of the building line for lane purposes 
i be approved. 

- CARRIED 

MOVED by Alderman Rankin: 

THAT the City Engineer in future notify everyone in the affected 
block when any changes in the route of a lane is proposed. 


- CARRIED 
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Special Council (Public Hearing) June 22, 1971 


MOVED by Alderman Sweeney, 

THAT the Committee rise and report. 

- CARRIED 

MOVED by Alderman Adams, 
SECONDED by Alderman Bird, 

THAT the report of the Committee of the Whole be adopted, and 
the Corporation Counsel be instructed to prepare and bring in the 
necessary amendment to the Zoning and Development By-law. 

- CARRIED 


The Council adjourned at approximately 2:30 p.m. 
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June 25th, 1971 


The following is a report of the Board of Administration: 


WORKS & UTILITY MATTERS 


CITY ENGINEER'S REPORT 


RECOMMENDATIONS : 


1. ENGRDAGHMENT OF OIL INTAKE PIPE - WEST SIDE 

SEYMOUR STREET SOUTH OF GEORGIA STREET 


"At the present time, the lessee of Lots 34 to 4-0, Block 53, D.L. 541 
is under an agreement for having an oil intake pipe on the west side of 
Seymour Street south of Georgia Street. The lessee and the owner requests 
the agreement to be with the owner of the property. 

I REGOMMEND that the existing agreement under the Area By-Law be 
cancelled and a new agreement be entered into between the owner and the Gity 
validating the encroachment of the oil intake pipe under the Encroachment By-Law." 


Your Board RECOMMENDS that the foregoing be approved. 


2. CLOSING AND LEASING PORTION OF THE SOUTH SIDE 
OF MARINE DRIVE EAST OF BLENHEIM STREET 


"The owner of Amended Lot 21A, Block 0, D.L. 321 is subdividing his 
lot into two parcels. On the subdivision, the owner is dedicating the north 
17 feet of the property for the future widening of Marine Drive. The owner 
also requested the leasing back of this 17-foot strip until it is required for 
the physical widening of the street. 

I RECOMMEND that the former north 17 feet of Amended Lot 21A dedicated 
for road purposes, be closed, stopped up and leased to the abutting owners subject 
to the following conditions :- 

(a) The lease to be for a 10 year period at a nominal rental of 
$10.00 for the term subject to a one year's notice of cancellation 
if the lease area is required for municipal purposes. 

(b) No buildings to be erected on the lease area. 

(c) An agreement to the satisfaction of the Corporation Counsel and 
City Engineer." 


Your Board RECOMMENDS that the foregoing be approved. 
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3. LEFT -TURN BAYS ON WEST 

12TH AVENUE AT OAK STREET 


"On 12th Avenue at Oak Street, the left- turns have been causing 
considerable delays. Temporary modifications have been made to the signal to 
relieve the worst condition on the east approach to the intersection, but 
this has resulted in increased delay on the other three approaches. Because 
the street is a route to the Oak Street Bridge, it is necessary to provide 
left- turn bays rather than to prohibit the left turn movement. 

Therefore, the installation of left-turn bays on 12th Avenue 
at Oak Street is included in the 1971/72 Paving Program as part of our continuing: 
program of installing left turn bays at major Intersections. 

The estimated cost of these improvements is $84,4-00. Funds are 
available in 1971 Streets Capital Budget, Account Code 14-7/7924., 'Provision for 
Left-Turn Bays Unallocated' . 

I RECOMMEND that an appropriation in the amount of $84., 4-00 be provided 
from funds stated above for construction of Left-turn bays on West 12th Avenue 
at Oak Street." 


Your Board RECOMMENDS that the foregoing be approved. 


4.. CLOSING AND LEASING PORTION OF LANE WEST OF 
COMMERCIAL DRIVE SOUTH OF THE LANE NORTH 
OF 5TH AVENUE 


"There is a l6-foot lane serving two lots facing Commercial Drive 
south of the lane north of 5th Avenue. This lane does not extend through to 
5th Avenue and there is no requirement to have this lane extended. The owner 
of the two lots at the northwest corner of 5th and Commercial has made application 
to have the lane opened or to lease the portion of lane at the rear of his 
property. 

I RECOMMEND that the west I6 feet of Lot B of Lots 52 and 53, Block U5, 
D.L. 264A, now lane, be closed, stopped up and leased to the owner of Lot A 
subject to the following conditions :- 

(a) The terms of the lease be for 10 years with a one year's notice 
of cancellation and at a nominal rental of $10.00 for the term. 

(b) The owner to assume all liability for drainage of the lease area. 

(c) No buildings to be erected on the lease area. 

(d) An agreement to the satisfaction of the Corporation Counsel 
and the City Engineer. " 


Your Board RECOMMENDS that the foregoing be approved. 
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5 . Encroachment Agreement 

The Corporation Counsel reports as follows: 

"From time to time members of Council have questioned 
the practice of having to submit to Council various 
recommendations regarding encroachments on City 
streets and have expressed the opinion that these 
are really administrative matters and need not be 
brought to Council. To make any change, an amend- 
ment to the Encroachment By-law would be needed. 

At present the Corporation Counsel and the City 
Engineer are authorized to conclude replacement 
agreements and releases. 

To achieve Council's objective, I would recommend 
that I be instructed to bring forward an appropriate 
by-law amendment to extend the authority of the 
Corporation Counsel and the City Engineer with respect 
to the agreements referred to in the Encroacliment By- 
law." 
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Your Board RECOMMENDS that the Encroachment By-law be amended 
in accordance with the proposals of the Corporation Counsel. 

6. Local Improvements by "Petition" 
- Street Lighting Projects 

F|lrst Stop 

The City Engineer reports as follows: 

"I consider it advisable to carry out the following street lighting projects as 
Ibcal improvoncnts. Dcman Street and 58th Avenue are projects v/ithin the Champlain Heights 
ojbdivision. In accordance with the policy adopted by Council on March 30, 1971, Special 
Light standard Projects are proposed on those streets. 


( 


tCi 

A . 

B , 


5) Special Light Standard Projects 

Doman Street B/S from 54th Avenue to Point approx. 450* S. 

58th Avenue B/S from Kerr Street to Rosemont Drive 


(!)) Light Standard Projects 

Boundary Road V//3 from 47th Avenue to 48th Avenue 

Unnamed Street B/S from 16th Avenue to Point approx. 217' 3., abutting Lots 

E. of Kaslo 7 S. A to I of Blk. N, Sec. 44,'ti-ISL. 

Funds for the City's share of these improvements is available in the 1971 Street 
Lighting Bar.ic Capital Budget." 

Si>cond ZlGo 


Tlie Director of Finance submits tho following report on the financial arrangement: 

"In accordance with tfio provisions of the Local Improvement Frocedure By-laws, I 
ai|i submitting the City Engineer's report dated June 23rd, 1971. 

Tlie ostimalcd total cost of theso improvements is il2, 131. 32 and the City's shviro 
die cost is $5,487.07. 

I have to report that the necessary financial arrangements can be made to carry 
odit ttiis work." 


Your Board has decided that it is desirable to undertake tlie projects referred 
and Ri'-:CCMML-ND3 that: 

Ihe roport of the City Engi-neer -and Director of Finance be adopted. 

Tne City-ownod parcels shown on tho list attached to tho detailed Second Step Report 

for the local improvement proj'-'ctr. bo declared assessable. 
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7. Local Improvements by "Petition" 

- Pavements, Curbs and Concrete Sidewalks 

FIRST STEP : 

The City 'Engineer reports as follows :- 


"I consider it advisable to carry out the foU-owing projects as 
Local Improvements: - 

Pavement and Curbs (Local Residential) 

Unnamed Street east of Kaslo Street from l6th Avenue to a point approximately 
217' south, abutting Lots 7 and A to I of Block N, Section T.H.S.L. 

Pavement and Curbs 

Doman Street, 5Ath Avenue to approximately A50^ south. 
58th Avenue, Kerr Street to Rosemont Drive. 

P.C. Concrete Sidewalks 

Blenheim Street, W/S, l6th Avenue to Quesnel Drive, except opposite 27* of 
Block B, D.Lo 139. - • ' 

Garden Drive, W/S, William Street to Charles Street. 
Kerr Street, E/S, 54-th Avenue to Rosemont Drive. 
Napier Street, N/S, Vernon Drive to Clark Drive. 

E/S of Unnamed Street east of Kaslo Street from l6th Avenue around the 
c\il-de-sac to the lane south of l6th Avenue, abutting Lots A to I 
of Block N, Section /W-, T.H.S*L. 

27th Avenue, N/S, Boundary Road to a point approximately 509' east of 
Skeena Street. 

29th Avenue, N/S^ Penticton Street to Slocan Street. 

58th Avenue, N/S, K err Street to Rosemont Drive. 

58th Avenue, S/S, Kerr Street to Rosemont Drive o 

PgCo Concrete Sidewalks on School Collector Streets 

Fleming Street, W/S, 26th Avenue to N.PoL. of Lot C, Block 5, D.L. 352. 
Doman Street, W/S, 54-th Avenue to a point approximately 4-50' south. 
Ontario Street, E/S, 52nd Avenue to 53rd Avenue. 
Templeton Drive, E/S, 1st Avenue to the lane south. 
54-th Avenue, S/S, Kerr Street to Doman Streeto 

The City' s share of these improvements is available in the 1971 
Streets Capital Budget," 


SECOND STEP ; 

The Director of Finance submits the following report on the 
financial arrangements :- 


"In accordance with the provisions of the Local Improvement Pi'ocedure 
By-Law, I am submitting the City Engineer's Report dated June 25th, 1971. 

The estimated total cost of these improvements is $195,763, and the 
City's share of the cost is $87,630. 

At 

I have to report that the necessary financial arrangements can be 
made to carry out this worko" 

/continued , . 
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Clause 7 Continued 


lour Board has decided that it is desirable to undertake the projects 
referred to and RECOMMENDS that:- 

The reports of the City Engineer and Director of Finance be adopted. 

B.. The City-owned parcels shovm on the list attached to the detailed 
Second Step report for the Local Improvement projects be declared 
assessable, 

C . The following streets be designated as School Collector Streets for 
the purposes of Part 1 of the Local Improvement Procedure By-Law: - 

Fleming Street, 26th Avenue to N.P.L. of Lot C, Block 5, D.L. 352o 
Doman Street, 54-th Avenue to a point approximately 4-50* south, 
Ontario Street, 52nd Avenue to 53rd Avenue. 
Templeton Drive, 1st Avenue to the lane south, 
54-th Avenue, Kerr Street to Doman Street, 


8. Study of the City's Communication Requirements 

The City Engineer reports as follows: 

"On January 26, 1971, City Council approved the recommendation that the City 
Enqineor be outhorized: (a) todDtain proposals from consulting enginopring companies 
to study and report on the City's Communication requirements (Stage 1), and (b) to 
report back to Council, Stage 1 of the Study will provide the City witli an overall 
Communications Plan, Generel Equipment Specifications and an Implementation Prcposal 
with estimnt&d costs, Im/itations were issued to twelve communication consulting firms 
and six proposals v/ere received by March 26, 1971, A tabulation of the proposals is 
circulated for the information of Council, 

The proposals have been evaluated to determine the qualifications of the con- 
sultants, their specific experience in municipal communications, and the work they would 
perform for tlie fees quoted, 

Ihe proposal submitted by Systech Corporation of Annapolis, Maryland, is considers 
to be the most suitable. 

Based on Systech* s proposal, I estimate that the total cost of Stage 1 of tiio 
study will bp $39,100.00, "Ihis includes the consultant's fees, exchange for U, S, funds 
and $3,000.00 to cover the cost of the estimated City staff and other assistance to oiT^uro 
there will be no delay in providing the consultant with the necessary input from the City, 

In the report of January 26, 1971, it was estimated that the cost of the study 
would amount to $25,000,00, An allocation of this amount v/as approved in the 1971 
Communications Basic Capital Budget. 

The additional amount of $14,100,00 required is available from an existing 
appropriation in (he Communication Capital Program for the purchase of ducts in the 
dov-'ntov/n area, v.hich will not bo rv-;quircd this year. The ducts, however, will bo 
required in 197? for the connection of commun I cation circuits to the new Fire Halls, 
This it?m will be resubmitted in the 1972 Communications Basic Capital Budget, 

RH(XW;NDHD that: 

(a) Stage 1 of .ill o Study of the City's Communication Requirements be proceeded with 
at the following estimated cost: 

1, Consultant's fees (maximum) 131), 045, 00 (U, S, funds) 

2, Exchange H^ito 1,05b. 00 

3, Cost of staff and other assistance 3,000.00 

TOTAI.j $39,100,00 

/continued . . . 
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Clause 8 Continued 

(b) the City Engineer be authorized to engage Gystech Corporation, 98 Hdgev;ood Street 
Annapolis, Maryland, U. .-;.A., to make a study and report on a comprehensive Co.nmua 
tion Plan for the City of Vancouver. Ihe fees to be charged by this firm will bo 
on tiie basis of actual salaries and overhead costs of the man-months required to 
complete the study, with a maximum fee of $35,0-15.00 (U.S. funds). The agreement 
shall be satisfactory to the Corporation Counsel, and 

(c) that the project to purchase Fire Alarm ducts in the B.C. Telephone Company's 
bank from tfio I./V; Main along Koofer, Fender and Beatty Streets to Georgia Street 
(account 236/1501) bo cancelled and $14,100.00 of Ihe funds bo transferred to 
account 237/l60-4 - 'Consultant's Study of Communications'." 


Your Board RECa.lMENDS that the foregoing recommendation of the City Engineer 
be adopted. 


9. Freeway Connection - Georgia Viaduct to Highway 401 - 
Agreement (Completion of Study) 


The City Enginear reports as follovat 

"The Term of Itoferonca of this study, as approved by City Coiaicll 
on March 24., 1970, specified con5)letion within approximately 10 months, i.e. 
March 31, 1971. 

Subsequently, at the request of Phillipa, Barratt, Killier, Jono3 
and Partners, City Council on Ifarch 16, 1971, a^read to ejh extenoioJi of uhe 
conpletion date to Juno 30, 1971, because of the delay in the cppointiient 
of tho Docien Tesn, 

However, Phillips, Borratt, Ilillier, Jonoa and Portnors have now 
adviced uo by lottor dated June 22, 1971, that, OT.'ing to tliclr havin,-? only 
recently reccjivod coranent back fron tho tvo rai.lv&y coirorjoies vhoc3 Ij-ridn 
irauld be ci'fectod, they xdll nead a further nouth to canitjloto their I'e-'ort, 
They have therefore requested approval of a reviced schedule thereby tho 
final rer>ort x;ould ba presented to Council oometine after Auicusb 9, 1971, 
on a date to be ejrranged. 

It la brought to Council's attention that the ori::;inal Toms of 
Reference for tliis study specifically noted that the tirdn.:* for completion 

of this study " is contin5jont on obtaining reasonable co-operntion 

from the Ilail^.'ay Connonies in particular !.Mle this co-OiJarction 

ho 3 been excellent, it haa taken lonfror than ootlmted to complete tho 
dicciiDsionD vith the railway conpanles, 

I tlicrofore consider tills request for tua extension of the otufiy 
tir.io by a rioiitji to ba roaccnable under those circuastancoG crA I iiECO^l-iiD 
that tho coriplotion date in the A^ireacient be roviaeti to /vu:.iust 9» 1971." 

Youp Board EECOEfllEIIDS the foregoing report of tho City Englnoer 
bo approved. 


T-C2 ADOPTION SEE PASE(S) Li.!. .„ 
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SOCIAL SERVICE AND HEALTH MATTERS 


INFORMATION 

1. Chronic Drunkenness Offenders in Vancouver City Jail 

A letter from the Alcoholism Foundation, dated February 19,1970, was se/t 
to Mayor T.J. Campbell. This letter was attached to a report "Re-Haodling / 
Chronic Drunkenness Offenders in the City Jail" and an outline of posTtlve^ 
actions which might be taken by the Foundation. 

The Medical Health Officer reports as follows: 

"The views of the Alcoholism Foundation are as follows: 

(1 J Persons found drunk in a public place are no longer jailed, but are 
in the comnunity, since the change in the Summary Convictions Act, 
which does not now recognize drunkenness per se as an offense. 

(2 J This changed handling of drunks has resulted in increased deaths in 
the Skid Road population. 

( 3.) The Foundation feels that any actions on their part to initiate re- 
habilitation through a pick-up service would be futile in this situation. 

( 4.) Massive accommodation on an involuntary and voluntary basis is re- 
quired, but this is beyond the resources and jurisdiction of the 
Foundation. 

The current situation is as follows: 

(1.) Progress is being made by the Greater Vancouver Hospital Society to 
establish a receiving facility for the alcoholics. Council is aware 
of this planning. 

( 2.) There has been no increase in long-term institutional care, but 

a) Central City Mission now has an improved capacity for more 
intensive care of some alcoholics. 

b) Alouette River Unit, operated by the Corrections Branch, is now 
more fully used, owing to more active medical and court attention 
to repeaters coming to the City Jail. 

(-3.) The observations and fears of the Alcoholism Foundation are fully 
justified re deaths from alcohol. 

The following deaths from alcohol and drugs apply to Skid Road - 

1967 --- 41 

1968 — 45 

1969 — 51 

1970 --- 113." 

Your Board SUBMITS the foregoing report of the Medical Health Officer for Council 
information. 


(Copies of the communication from the Alcoholism Foundation of 
British Columbia dated February 19, 1970 are circulated for the 
information of Council.) 


188 


Board of Administration, June 25, 1971 (Social 2 

2. Single Transients; Revised Programm Use of Federal Armouries 


According to City Council resolution dated June 8, 1971, 
the Director of Welfare Services was directed to communicate 
with the appropriate Federal authorities to request the use of 
Federal Armouries in Vancouver. 

The Director of Welfare Services reports as follows: 

"Telephone communication has been made with the Deputy 
Minister in the Secretary of State's Office and \i±th 
the Deputy Minister of National Defence, Mr, Elgin 
Armstrong, regarding the use of Federal Armouries in 
Vancouver as hostel facilities for transient youtho 

The Deputy Minister of National Defence has advised 
verbally that Federal Armouries in Vancouver cannot be 
made available because the Armed Services have planned 
extensive activities in all the Armouries this summer 
and the arrangements cannot be alteredo 

A letter has been written to the Deputy Minister of 
National Defence expressing appreciation for the prompt 
attention and, at the same time, requesting a review of 
their decision, A copy of this letter is attached hereto. 

Should the Department of National Defence reconsider 
their position and make one of the Federal Armouries 
available, a plan of operation will be developed which 
would be implemented only in a crisis situation. 

Based on present intake, we have more than enough accommo- 
dation on hand. As a matter of fact we have twice as 
much accommodation as we require. The main influx is 
anticipated around the middle of July 1971 and we may 
have sufficient bed spaces without the Federal Armouries, 
However, it would certainly be desirable to have one or 
more of the Armouries available in the event of a crisis 
situation," 


Your Board submits the matter to Council for Information, 


RECOMMENDAT ION 

3 Noise Control 

The Vancouver City Council on January 12^ 1971 adopted a 
report of the Sub-Committee re noise control which contained 
the following recommendation; 

"RECOMMENDS that the Sub-Committee re Noise Control of 
the General Purposes Committee not be reappointed at this 
time but that the material collected be held by the 
City Clerk and the whole matter be re-assessed by 
Council when the Greater Vancouver Regional District 
report on their study, noise control programme and model 
by-law or by June 1971 and that during the interim 
Council be supplied with reports of progress from time 
to time." 

To date no progress reports have come forward. 
However Mr G. W. Carlisle, Administrator of the Greater 
Vancouver Regional District has advised in his communication 


Cont'd. 
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Clause #3 Continued 

dated June 21, 1971 to the City Clerk that the Consultant has 
completed his field study, is now tabulating the information 
obtained and hopes to report to the Regional District Board 
by the end of July. 

Your Board RECOMMENDS that the above progress report 
submitted by the Greater Vancouver Regional District 
respecting Noise Control be received. 


INFORMATION 

4 . Downtown East Side 

Your Board submits the following report of the Director 
of Social Planning/Community Development: 

"In August, 1970, a study of a large portion of the 
Downtown East Sido, an area including Skid Rodd , was 
carried out jointly by the City IlealLli Department, 
members of tlie Police Department, and a member of the 
Department of Social Planning/Community Development. 
The purpose of the survey was to provide general 
demographic fvnd sociological data that would be of 
value in disclosing trends within the cominunity, 
providing background information for planning, and 
comparing social and economic factors. 

The survey revealed that there were 6,79 3 persons 
living in the Study Area of. whom 5,377 were men, 955 
women, and 461 children. Fifty-three percent of the 
population were over 55 years of age, 27% were over 
65 years, and 15% were over 70 years. 

There were 6,942 dwelling units in the Study Area and 
a surprisingly high number of vacancies totalling 
1,054 (15.2%). The highest vacancy rate (23.4%) was 
in the areas which included a portion of the C^astown 
Development. No single explanation for the vacancy, 
rate is provided. 

Of the 6,942 dwelling units, 5,352 were sleeping rooms, 
1,122 were housekeeping rooms, and 460 were self- 
contained suites. 

Health By-law violations vorf=> found in 33% of tho recidential 
buildings in spite of frequent inspections and prosecutions 
by the Health Department. -In "addition to By-lav violations 
there were other building defects not covered in the By-law. 

Eighty-fi\'e percent of the residents lived alone. 
Asiatics and Native Indians were far more likely to 
share accommodation than Caucasians. 

Thirty-four percent of the population liad no prepaid 
medical coverage. 

Questions were asked residents concerning their medical 
histories. 'uniile t.he responses may bo far from accurate 
they are of interest in that they present the resident's 
own perception of his medical problems. 


Cont'd. 
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Eighty-six percent of the persons in the Study Area 
wore unemployed of August 1970. The cmp]oynient 
rnto was higher among Asiatics than among other etlmic 
groups. 

Forty-one percent were on welfare, BOo wr«re pon.s-i oners, 
wliile 3% were unemployed and received no form of 
«-i.s.sistance. 

Thirty-eight percent lived in the area for more than 
11 years, while 42% have lived in the area between 2 
and 10 years suggesting a degree of stability similar 
to that of Dunbar. 

Forty-eight percent indicated that they preferred to 
remain in the area even if given the opportunity to 
leave. Persons of Asiatic origin more frequently wished 
to remain in t'he area than others. 

Seventy-five percent reported that they have never been 
arrested while living in the area. Ninety-one percent 
indicated that they had not been mistreated by the 
police. 

The survey revealed that the Study Area contains a 
number of diverse subcultures which did not necessarily 
mix. Residential buildings catered to different types 
of people; one hotel on Hastings Street was inhabited 
almost entirely by pensioners, another on Main Street 
by alcoholics, and yet another on Powell by Japanese 
employed in the fishing industry. 

Most of these people--particularly Cauca sians--adopt 
a solitary style of life, living in single rooms rather 
than shared accommodation. Because of the ready 
availability of single rooms, public housing or hostel 
facilities providing dormitory sleeping arrangements 
with large scheduled cafeterias and shared sleeping 
accommodations might not attract the bulk of this 
population. 

At its meeting on May 26, 1971, the Joinb Technical 
Committee, after receiving the attached report resolved 
that 'problems are serious enough and sufficiently veil 
documented to warrant establishment of a community medical clin 
in the Skid Road area.' A Skid Road sub-committee of 
the Joint Technical Committee was established for a 
period of one year to; 

a) develop a proposal for the community medical clinic; 

b) serve as a vehicle for reviewing existing Skid Road 
programmes and proposals and to make recommendations 
to City Council. ~" " 

Your Board 

SUBMITS tlie matter to Council for information. 

(A copy of the Survey is circulated for Council's 

information. ) 
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INFORMATION AND RECOMMENDATION 

5. "Why Do Young People Go On Welfare?" 
(A Study of 166 Single 18 - 25 Year 
Olds on Welfare in Vancouver) 


Your Board submits the following joint report of the Director of 
Social Planning/Community Development and the Director of Welfare 
Services. 

"The study and policy proposals re: transient youth adopted by 
Council March 16, 19 71 revealed a surprisingly large number of 
young pcoplg on financial assistance or to have received financial 
assistance.^ In addition, it was discovered that from 1956 to 1970 
the percentage of the population between 18 and 25 years in Vancouver 
increased from 11.3% to 11.5%, while during the same period, per- 
sons in this age group receiving social ai-sistance increased from 
2.5% to 11.4% of the total population receiving assistance. 

This subject has been a matter of public controversy. Yet, we 
lacked precise information about the characteristics of this group, 
including why they required social assistance. Further, we won- 
dered if a value shift among young people resulted in many consciously 
developing a "welfare life style". 

Under the supervision of the Department of SF/CD and with the full 
co-operation and support of the Director of Welfare Services, an 
interviewer was hired on January 15, 1971 and worked with four 
Technical Management students from the British Columbia Institute of 
Technology to determine: 

(1.) the impact of welfare cn recipients in the 18 to 25 age 
group 

(2.) whether financial assistance is being used by them as: 

a) short term income maintenance 

or 

b) a means of developing a "welfare life style". 

A random sampling of 166 single 18 - 25 year olds on social assis- 
tance was completed, representing 6% of the total population in 
the 18 - 25 age group on social assistance in Vancouver. 

The study, which was completed on May 12, 1971, revealed that: 

We lfare E xper ience 

Tlie only direct contact with the City Social Service 
Department for 96% of the recipients interviewed, was with 
the cheque delivery system. As a result, in their eyes no 
tbngible assistaiice was provided recipients to help them 
get off financial ass j stcincc . 


Tables C and D from Report on Single Transients Aged 18 to 25 
Years - Policy Proposals, are attached to this report. 


Cont'd. 
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The absence of direct personal assistance (other than money) 
seemed to contribute to their lack of motivation. Contrary 
to popular belief it did not motivate them to become self- 
supporting citizens. 

B- " Personal Background 

Information provided by recipients of financial assistance 
on their personal backgrounds revealed: 

(1.) Generally speaking, they have economic middle class 

backgrounds (parents median income=$8 , 36 7 vs. national 
median of $5,917 and B.C. median of $7,376) but are 
from larger than average size families (3.9 children 
vs. 1.9 B.C. average). 

(2.) Only 15% (24/166) were from families with a welfare 

background and of this group of 24, 11 (46%) also had 
brothers and/or sisters on welfare. 

(3.) 69% of the parents of the recipients were legally 
married. 

(4.) 99 of 166 (60%) lived in the city one year or more 
before they received financial assistance. 

C. Education and Employabi li ty 

There was no significant difference between the educational 
level of the recipients and their parents. 

62% have grade 12 education or better and 14 of 166 (8.5%) 
were university graduates. 

47% of the sample have been employed six (6) months or less 
while 44% have no skills beyond their educational qualifi- 
cations. 

84% stated they were interested in and/or actively seeking 
employment. Yet this group was unaware of opportunities 
for training or education available through the welfare 
department. 

16% of the population (26 of 166 recipients) did not want 
employment and were described by us as the "welfare life 
style" group. 

The welfare system is geared to making welfare unattractive 
to the 16% but has the most damaging effect on the 84% who 
need constructive help. 

This report, a copy of which is attached, shatters some of the 
stereotyped concepts about welfare recipients. 

Financing the Study 

A total of $1,794.50 to cover the; salary of one interviewer was 
required to complete the study. 

It is recommended that the sum of $1,794.50 bo approved by Council 
from the Purchase of Outside Services Fund of J;he Department of SP/CD. 


Cont'd. 
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Your Board RECOMMENDS the information report be received 
and copies be sent to the Honourable P. A. Gaglardi , 
Minister of Social Improvement & Rehabilitation. The further 
recommendations of the Director of Social Planning/Community 
Development re financing be approved. 

(Copies of the study are circulated for the 
information of Council) 

RECOMMENDATION 

6. Single Transients: Revised Program 
Use of City Schools 

At its meeting on June 11, 1971 City Council passed a resolution 
that schools in outlying districts will not be used to accomnio- 
date transient youth. The Director of Welfare Services has been 
exploiting the use of schools in the inner-city area and reports 
as follov/s: 

"Further exploration has been made relative to the use 
of City Schools in the inner-city area and it appears as 
though the following schools v/ill be made available: 

A« Old Klxw, George G :' -/mnasium - Hornby & Nelson Streets 

To be operated "by the Y.Ii.C.A. Capacity 60 beds, Saiac 
operation as' last summer. The Y,H.C,A. has been success- 
ful in obtaining insurance coverage, and this matter is 
presently being assessed by the Property and Insurance 
division \'/ho will advise us whether v/e can provide v;ritten 
assurance to the School Board, that they will not be liable 
for any da:nages that may result from this occupancy, 

B, Bayviev; School - 2251 Colling\';ood Street 

Capacity 50 beds. To be operated by Our Lady of Perpetual 
Help Church, They have applied for a Development Permit 
and insurance coverage. It appears as though the necessary 
coverage will be forthcoming, 

^» C ecil Rhodes School - 1166 West 14th Avenue 

Capacity 50 bcdSo To be operated by the Fairview 
Pi'esbyterian Church, They have applied for a Development 
PerBiit and are currently negotiating for insurance coverage, 

D» Lord Roberts School - 1100 Bidwell Street 

Capacity 50 beds. To be operated by the Jesus Peoples' 
Army, The Police Department has urged our Department to 
try and develop this facility in this particular area for 
use "by them in the event that they have to clear some of 
the youth oub of Staiiley Park or off of the beaches. An 
api:)lication has been made for a Development Permit and for 
insurance coverage. 

As each of the above accommodations is cleared for a 
Development Permit and adequate insurance coverage is 
assured and cleared by the Supervisor of Property and 
Insurance and the Corporation Counsel, a letter will be 
written by the Director of Welfare Services to the School 
Board relative to the specific school, advising that all of 
the requirements, as set out in the letter of May 5? 1971 
from the Board of School Trustees to the City Clerk, v/ill 
be met, A copy of the letter of May 5» 1971 is attached 
hereto, 

Cont'd. 
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Board of Administration, June 25, 1971 (Social 8) 

Clause #6 Continued 


King George School will definitely be required this summer. 
The other three will be used only if other approved bed 
spaces arc fully occupied. 

The per diem cost relative to use of schools is shareable 
with the Province on the same basis as other approved 
hostels. The financial participation by the Federal 
Government is 50% of the per diem under the provisions 
of the Canada Assistance Plan, 

For the information of Council, the follovring is an up-to- 
date breakdown of the financial contribution of the 
Secretary of State's Summer '71 Youth Program relative to 
accommodation : 

a) Financing of 55 beds at Fort Camp, University of 
British Columbia, All referrals to Fort Camp made 
by the Department's Youth neferral Centre, 

b) Administration costs of private homo placement program 


■four Board RECOMMENDS the aforementioned report be adopted » 


1 
i 


FOR ADOPTION SEE PA6!:(S)...lli— 
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Board of Administration, June 25, 1971 (BUILDING - 1) 

BUILDING AND PLANNING MATTERS 

INFORMATION 

1. Pedestrian Malls on Theatre Row, 
Pender Street and in Gastown 

The Director of Planning & Civic Development reports as follows: 

"I BACKGROUND 

On September 8, 1970, City Council instructed the Director 
of Planning and Civic Development to investigate the 
feasibility of establishing Pedestrian Malls on Theatre 
Row, Pender Street and in Gastown. 

II. THEATRE ROW 

After discussing the possibility of converting Theatre Row 
into a pedestrian mall with the City Engineer, the Director 
of Planning advised Council that such a development is not 
practicable at this time. The temporary removal from service 
of Howe Street has placed an increased traffic burden on 
Granville Street. Therefore, a Theatre Row pedestrian mall 
cannot be considered until Howe Street becomes operational 
again. At that time the matter will be re-investigated. 

III PENDER STREET 

The conversion of Pender Street between Carrall and Main 
Street to a pedestrian mall was suggested in a Planning 
Department report of 1964. Since that time Council has 
initiated the Gas town/Chinatown Overall Studies which are 
to bring forv/ard development concepts for both Gastown and 
Chinatown. In addition, the department has had numerous 
meetings with Chinatown representatives to discuss this matter. 
At present the community is inclined towards restricting 
traffic on Pender Street to perhaps two lanes rather than a 
total vehicular removal. However, the Director of Planning 
does not want to prejudice the conclusions of the overall 
Gas town/Chinatown studies or of a Chinatown beautif ication 
program by making a commitment on the design of Pender Street 
at this time. 

The future traffic status of Pender Street will be dealt with 
in principle in a report on Transportation in the Historic 
Area to be submitted concurrently. 

IV GASTOWN 

At present the only wholly pedestrian area proposed in 
Gastown is Blood and Trounce Alleys. Council will recall 
that on March 23, 1971 Council agreed to purchase the 
properties behind the Stanley and New Fountain Hotels 
required for such a pedestrian precinct. To date Council 
has not determined development timing or procedures for 
Blood and Trounce Alleys . 

Other potential pedestrian areas will be identified by 
the Gas town/Chinatown Overall Studies. " 


Your Board submits the foregoing for the INFORMATION of Council. 
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2. Vincent Massey Awards for 

Excellence in the Urban Environment 

The Director of Planning and Civic Development reports as follows: 

"We have received a communication dated April 28th, 1971, 
from the Federation of Canadian Municipalities, introducing 
the Vincent Massey Awards Program to City Council. 

The awards, sponsored by the Canada Council and the Massey 
Foundation, are for projects that have made a significant 
contribution to the amenity of urban life. A civic square, 
a transit system, a major housing complex, a chain of City 
parks, the effective and useful preservation of an historic 
quarter are examples of the type of project that could be 
eligible. The inaugural awards will consist of projects 
which have been substantially completed and brought into 
use between January 1st, 1960 and December 31st, 1970. The 
closing date for entries is June 30th, 1971. 

This matter has been discussed with other departments. The 
Superintendent of Parks, on behalf of the Board of Parks 
and Public Recreation, has prepared a submission relating to 
the Bloedel Conservatory and central development in Queen 
Elizabeth Park. The City Engineer has prepared a submission 
based on the City's Low Cost paving program as a means of 
improving the residential environment, and this has already 
been submitted on behalf of the City. 

A niimber of other ideas suitable for submission have been 
identified but these will be prepared and submitted when, 
as stated in the Award brochure, subsequent awards are 
offered. " 

Your Board submits the foregoing for the INFORMATION of Council. 


FOR ADO?TIG?i SEE PAGE(S).../...,4..L, 
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Board of Administration, June 25, 1971 


(Licenses 1) 


LICENSES AND CLAIMS MATTERS 


RECOMMENDATION 


1. 


Claim No. 11184 
Accident - July 9, 1970 
Tracy Robert Vollans 


The Corporation Counsel reports as follows: 

" Mr. Tracy Robert Vollans was involved in an 
automobile accident on July 9, 1970 which resulted 
in damage to two City owned vehicles under the 
control of the Police Department and a lamp standard. 
At the time of the accident Mr. Vollans was being 
pursued by members of the Police Department who were 
attempting to apprehend him for a number of alleged 
offences. The total amount of the damages to the 
City property involved is $2,364.01. 

Since the vehicle driven by Mr. Vollans had 
been stolen, there was no insurance coverage in 
effect. Mr. Vollans has made no payment to the City 
to date and since there is a one year limitation per- 
iod on motor-vehicle accidents, the City must commence 
an action against Mr. Vollans before July 9, 1971 in 
order to protect its claim. 

Accordingly I recommend that authorization be 
given for the commencement of an action against Mr. 
Vollans to recover the damages incurred by the City." 


YOUR BOARD RECOMMENDS that the recommendation of 
the Corporation Counsel be approved. 


FOR ADOPTION SEE PAGE(S)..../..L^ 


Board of Administration, June 25, 1971 . . 

FINANCE MATTERS 

RECOMMENDATION 

1 . Provincial Courts - Temporary Position 

The Administrative Analyst and the Director of Personnel Sorvicos report 
as follows? 

"City Coimcil on January 19, I97I, adopted a reco>-ninenda tion tliat a 
temporary position of Court Clerk II be established for the period 
from January 1 to June 30, 1971. 

On Docembor 1, 1970, City Council adopted a reconunondation of the 
Board of Administration recommending^ a survey of the staff positions 
of the Provincial Court Clerk's Department be undertaken. This survey 
was commenced and a report recommending- re-or{janization is now being 
comjjleted for presentation to City Council. 

It is therefore recommended that the temporary position of Court 
Clerk II be extended for a period of three months from July 1 to 
September 30» 1971, during which period it is aniicipaicd Ujat the 
report now in course of preparation, will be submitted to City Council 
and '"ay, subject to approval by City Council, be imp]onented. 

The Director of Personnel Services reports that the incumbent will 
perform duties and responsibilities whicji fall clearly within the 
classification of Court Clerk II. 
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Suiiiinary : 

Incrji:"T^r!ut Proposed ClassiJMcaticn KfToctive Date 

wne Temporary Position Court Clerk II July 1, 1971 to 

Pay Grade 17 September 30, 

(.''i>.5<^3-(373)* 1971 

* 1971 Second Half Rates 

Tj]is report has been discussed with the Business Manager of the 

MuJiicipal and Regional iinployees • Union and the Court Clerk of the 
Provincial Court who concur herein. 


The Comptroller of Accounts advises that funds can be provided from 
within the Departmental Budget. 

It is recommended that a temporary position of Court Clerk II 
(Pay Grade 17, $563 - 673) at an estimated cost of $1,8.50 includ- 
ing fringe benefits be established for the period July 1, to 
September 30, 1971, subject to termination if the ponding re- 
organization report is implemented prior to September 30, 1971." 

Your Board RECOMMENDS that the above report of tlio Admini sl.rative 
Analyst and the Director of Personnel Services be approved. 


I Cf CI 
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Board of Acaministration , June 25, 1971 (FINANCE - 


CONSIDERATION 


2 . U. B. C. M. Resolutions 


On the instructions of the Chairman of the Standing 
Committee on General Purposes, the following resolutions for sub- 
mission to the U.B.C.M. Conference in September are submitted 
directly to Council for consideration: 

(a) Education and Social Service Costs 

- Submitted by Alderman Wilson 

THAT WHEREAS the B.N. A. Act places Education as a Provincial 
responsibility ; 

AND WHEREAS the Provincial Government of British Columbia 
following entry into Confederation did assume for a number 
of years full responsibility for the cost of Education; 

AND WHEREAS successive governments have gradually unloaded 
their responsibility upon municipalities, rising from 9% 
to today's cost sharing formula of 50%; 

AND WHEREAS the Provincial Government directs that the 
Homeowner Grant shall first be applied to its responsibility 
of Education costs, as described on the government designed 
Property Tax Bill; 

AND WHEREAS the Education of our youth is the No. 1 priority 
of all governments, to be paid by all citizens in accordance 
with their ability to pay; 

AND WHEREAS Federal Provincial agreements now permit a 
Provincial Government to levy an extra percentage on 
corporation and personal income taxes, to provide for 
special regional needs; 

THEREFORE BE IT RESOLVED THAT this Convention of the Union 
of B.C. Municipalities petition the Provincial Government to 
levy additional income tax to provide for the portion of the 
approved Education program now borne by the municipalities; 

FURTHER BE IT RESOLVED THAT the total Homeowner Grant be 
permitted to apply toward the cost of Health, Welfare and 
municipal services for which the municipality is totally 
responsible . 

(b) T.B. and Auxiliary Hospital Charges 

- Submitted by the Medical Health Officer 

WHEREAS in recent years great progress has been made in the 
treatment of tuberculosis; 

AND WHEREAS as a result there is now no real reason why the 
care and treatment of patients who were formerly suffering 
from tuberculosis or were formerly confined to the Provincial 
Infirmary should not receive the full benefits of the 
Provincial Hospital Insurance scheme; 

AND WHEREAS Hospital Insurance benefits are now extended to 
a wider group of chronic patients; 


Cont ' d . 
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Board of Acaministration, June 25, 1971 (FINANCE - 3) 

Clause No. 2 (Cont'd.) 

THEREFORE BE IT RESOLVED THAT the Union of British Columbia 
Municipalities request the Provincial Government to amend 
the Hospital Insurance Act, the Provincial Auxiliary 
Hospitals Act, and the Tuberculosis Institutions Act to 
provide that the full cost of maintenance of patients 
falling within the ambit of the latter two statutes be 
borne by the Provincial Government under the Hospital 
Insurance plan presently in force under the Hospitals 
Insurance Act. 

Your Board submits the foregoing for the CONSIDERATION 
of Council. 


RE COMMENDAT I ON 

3. Labour Relations as a 

Regional District Function 

On May 28, 1971, the Board of Directors of the Greater 
Vancouver Regional District agreed to assume Labour Relations as 
a function. Before applying for the necessary Supplementary 
Letters Patent it will be necessary to obtain the concurrence of 
the Councils of the member municipalities. 

Your Board RECOMMENDS that Council express its agreement 
with the assumption of this responsibility by the Greater Vancouver 
Regional District. 

(A report on this matter which was considered by the G.V.R.D. 
Board at the May 28, 1971 meeting is circulated for the 
information of Council.) 


CONSIDERATION 

4. Centennial and Maritime Museums and 

Planetarium - Administration and Operation 

City Council at its meeting of May 18, 1971, received a 
report from the Board of Administration which City Council directed 
should be made immediately available to the members of the Museums 
Board and the Executive Committee of the Vancouver Museums and 
Planetarium Association asking for comments from those organizations. 

The City Clerk received a report from the Vancouver Museums 
and Planetarium Association on June 17 and a report from the Vancouver 
Civic Museum Board on June 18, 1971, copies of whicli are circulated 
for the information of Council. 

Your Board submits these reports for Council CONSIDERATION 
and re-circulates the Board of Administration report dated May 12, 1971. 


DELEGATION REQUEST - VANCOUVER MUSEUMS AND PLANETARIUM ASSOCIATION 
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5 . Young Voyageurs Program - 
Civic Reception 


A letter has been received from Mrs. Karen Till, 
who is acting as an adult escort for twenty-one visiting 
students from Newfoundland, who are participating with 
twenty-one local students in the "Young Voyageurs" Program 
sponsored by the Federal and Provincial GovGrnmcnts . 

The students will be here from July 16 - 24, 1971, 
and the local group will be hosting the visitors during this 
period. 

Mrs. Till advises that some of the other munici- 
palities are hosting a reception for their Eastprn guests 
and is, therefore, requesting that the City also consider 
a Civic reception. 

It is estimated that the cost of a luncheon will 
be $100.00. 

Your Board notes that Council has dealt with similar 
requests as follows: 


June 8, 1971 - Canadian Council of Christians 

and Jews - Entertainment - 
Exchange Student Visit. 


Free access to 
A qu a r i um , Muse um 
and Plane tar j.um 
facilities . 


Aug. 4, 1970 - 


Sir Winston Churchill Secondary 
School 

Entertainment - Young Voyageurs 
from Montreal . 


- $85.00 Approved 


June 23, 1970 - John Oliver and Sir Charles 

Tupper Secondary Schools 
Entertainment - Young Voyageurs 
from Winnipeg. 


$85 Approved, 
arrangements to 
be left in the 
hands of the 
Entertainment 
Committee . 


Your Board submits the foregoing for the CONSIDERATION 
of Council. 


INFORMATION 

6. 1971 Revenue Budget - 
Contingency Reserve 

The 1971 salary increases for the Police and Fire 
Departments were considerably in excess of the amounts provided 
in Contingency Reserve to cover these costs. As a result of 
these and other costs incurred to date. Contingency Reserve has 
been expended in full after providing for increased social 
assistance per capita costs. 

Council is therefore advised that any additional items 
approved by Council, which have not been specifically provided 
for in the 1971 Revenue Budget detail accounts, will be a charge 
against the accumulated surplus of prior years. 


Cont'd. 


Board of Administration, June 25, 1971 
Clause No. 6 (Cont'd.) 

The 1971 Revenue Budget accounts will be reviewed as at 
June 30th at which time we will be able to report more precisely 
on the social assistance per capita cost increases and whether or 
not any current surplus is available for transfer to Contingency 
Reserve . 

This matter is submitted to Council for INFORMATION. 


7. Analysis of 1971 Property Tax Roll 
for Single Family Residences 

The following report has been received from the Director of 

Finance: 

"Herewith submitted is the regular annual report showing the taxes 
paid by single family residences. The statistics on the attached 
two Exhibits are shown in stepped groups which make it easier to 
determine how many taxpayers are below any particular level of 
taxation. 

As a very large majority of single family residences are owner 
occupied and the owners are therefore eligible for the home- 
owner grant, the taxes have been shown net of the home-owner grant. 

Exhibit I is grouped in steps of general taxable value and shows 
the taxes payable at each level, whereas Exhibit II is a sum- 
raarization of Exhibit I based on groupings of the tax payable 
shown in Exhibit I. 

The groupings in Exhibit II do not match exactly for general 
and school taxes as $50 tax groups were used but the brackets 
are sufficiently close to show the trend. 

The average total tax (general plus schools plus Hospital District) 
is $508 minus the home-owner grant (net $338). Approximately 647. 
of the taxpayers pay this amount or less. This average is the one 
normally reported to Council when discussing the total tax paid 
by the hypothetical single family residential taxpayer. 

Council will note that the General Tax columns include the Hospital 
District tax." 

Your Board submits the foregoing report of the Director of 
Finance for INFORMATION. 

(Copies of the two Exhibits referred to are circulated 
for information.) 


8 . Mobile Home Park Fee Act 

The Legislative Assembly of the Province of British Columbia enacted 
the Mobile Home Park Act, which was made effective May 1, 1971. 

The pertinent provisions in this Act are reproduced below: 

"2. Subject to section 4, every person who is in charge of, or operates, 
a mobile home park shall, on or before the fifteenth day of each month, pay 
a fee to the collector in whose jurisdiction the mobile home park is situated, 
in an amount determined by multiplying the number of mobile homes of each 
class designated in the Schedule located in a mobile home park during 
the preceding month or any part thereof by the rate set out in the Table of 
Fees in the Schedule. 
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Board of Administration, June 25, 1971 
Clause No. 8 (Cont'd.) 

3. Every mobile home, including cabanas, carports, patios, and similar 
appurtenances not provided by the person who operates a mobile home park, 
located on a mobile home park, that is subject to this Act is exempt from 
assessment and taxation as an improvement as defined in the Vancouver Charter, 
Taxation Act, Municipal Act, and Public Schools Act. 

4. The following mobile homes located in a mobile home park shall not 
be included in the determination of the monthly fee payable to the collector 
by an operator of the mobile home park:- 

(a) Mobile homes owned by the Crown or by a municipality and 
occupied by or on behalf of the Crown or the municipality: 

(b) Mobile homes which are unoccupied or held in storage or 
which form part of the inventory of a manufacturer or dealer: 

(c) Mobile homes, licensed and equipped to travel on a public 
highway, that are occupied by a bona fide tourist and are 
situated within a mobile home park for a period of less than 
sixty days: 

(d) Mobile homes that are exempted by regulations. 

The Table of Fees referred to in Section 2 is as follows: 

Area Occupied by 
Class Mobile Home Rate 


1 1,000 square feet or more $8.00 per month 

2 500 square feet and less 

than 1,000 square feet $5.00 per month 

3 Less than 500 square feet $3.00 per month 

In the City of Vancouver there are three mobile home parks containing 
99 mobile homes on which fees would be payable. The revenue from mobile 
home park fees for the month of May amounted to $337.00, an accrue to the City. 

A copy of the Mobile Home Park Fee Act is on file with the City 
Clerk. 

This matter is submitted to Council for INFORMATION. 

9. City of Vancouver Centennial Project - 
Archives and Museum Storage 


The Director of Planning and Civic Development reports as 
follows : 

"At its meeting on March 16th, 1971, Council passed the 
following resolution: 

•THAT the architects be authorized to proceed with 
the working drawings for the Archives building, on 
the basis of the program presented this day in the 
Board of Administration report dated March 10, 1971, 
and supported by sketch plans prepared by the 
Architects; the said program to include: 

(a) the basic building and landscaping including 
minimum parking costs through the use of an 
existing concrete slab on land controlled by 
the Park Board, estimated at $1,040,000 
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Board of Administration, June 25, 1971 (FINANCE - 7) 

Clause No. 9 (Cont'd.) 

(b) additional storage space for the Museum in 
the new building, which will permit the 
demolition of building #14, at an estimated 
cost of $75,000 

(c) architects' fees, estimated at $75,000, 

subject to the whole program being refined to bring 
the total estimated cost within the aonount of money 
available, nsonely, $1,144,000, and 

FURTHER THAT the matter of the provision of $100,000 
for fixtures for Museum work and laboratory areas be 
not dealt with at the present time.' 

The work has proceeded to the point where the designs have been 
substantially completed and working drawings are underway. 

Following is the programme for carrying out the work: 

July 9th - completion of working drawings, outline 
specifications and bid documents 
NOTE: E>uring this period also, the sketch designs 
and outline specifications will also be prepared 
for approval 

July 16th - tender call following complet ion of 

collating and reconciling the drawings 
between the architectural amd various 
consultants 

Aug. 9th - bids received 

Aug. 24th - bids reported to Council for approval 

Aug. 30th - commence construction on site 

May 26th, 1972 - substantial completion of the building. 

There have been substantial changes to the original plan 
but the architects now estimate that the work can be carried 
out for the money available, namely $1,144,000 excluding the 
fixtures for Museum work and laboratory areas but including 
provision of parking as the existing concrete slab did not 
prove to be feasible. 

In order that Council may be aware of the present nature of 
the proposal, a report reference from the Architects has been 
arranged for the information of Council. " 


Your Board submits the report of the Director of Planning and 
Civic Development for the INFORMATION of Council. 
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BOARD OF ADMINISTRATION 


PERSONNEL MATTERS 


REGULAR REPORT JUNE 18, 1971 

RECOMMENDATION 


1 . Salary Review - 

Planning Assistant II Class, 

Department of Planning and Civic Development. 
The Director of Personnel Services reports as follows: 

"At the request of the Business Manager of the Municipal and Regional 
Employees' Union, I have reviewed the current salary level of the 
Planning Assistant II class (Pay Grade 16 - $527-631). 

The incumbents of this class perform moderately difficult technical 
and clerical work pertaining to City planning such as preparing 
maps, site plans, charts and graphs, assisting in field surveys, 
collecting and compiling data, and performing various statistical 
analyses . 

Many of these duties and responsibilities are closely related to 
those of the Engineering Assistant II class (Pay Grade 17 - $552 - 
$660) in the Engineering Department and I consider them to be 
generally at a comparable level of complexity. Also, the desirable 
qualifications for both classes at time of recruiting are very 
s imil ar . 


The equality of Planning Assistant and Engineering Assistant work 
is recognized in the City's pay plan in that, with one exception, 
the two class series parallel one another, as is shown below: 


Level 


Enginearing Assistant 
Pay Grade 


Planning Assistant 
Pay Grade 


I 

II 

III 

IV 


9 
17 
21 
25 


9 
16 
21 
25 


The exception is at the II level where the Planning Assistant class 
is one Pay Grade below the Engineering Assistant. 

I have reviewed the external rates paid by other employers for 
similar work and have also considered internal relationships with 
other comparable City classes of work. My conclusion is that Pay 
Grade 17 is the proper rate for the II level in both class series. 

I therefore recommend that there be an upward adjustment in the 
salary for the Planning Assistant II class from Pay Grade 16 to Pay 
Grade 17, effective June 16th, 1970. 


I have discussed this report with the Director of Hlinning and rivic 
Development and the Business Manager of the Municipal and Koq.i.onal 
Employees' Union, both of whom arc in agreement with the reccmricndatJon 


Cont'd. 
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Board of Administration, June 18, 1971 . . . (REGULAR PERSONNEL - 2) 
Clause No. 1 (Cont'd.) 

The estimated recurring annual cost of this proposal, determined by 
the increase in the final step in the pay range at second Tialf 1971 
rates and including fringe benefits at lO'i is $1 ,900. The COuu:' tr<; 1 1 
of Accounts advices that the necessary additional funds for 1970 
of $1,174 and for 1971 of $2,380 will be provided from Contingency 
Reserve . " ^ 

SUMMARY 


Incumben t 


Present 

Classification 


Proposed 
Classification 


Effective 
Date 


All incumbents 
(5 permanent 
positions & 7 
temporary) 


Planning Assistant 
Pay Grade 16 
($527-631) * 


II Planning Assistant 
Pay Grade 17 
($552-660) * 


II 


June 
1970 


IG th 


*First Half 1971 rates 


YOUR BOARD 

RECOMMENDS that the foregoing recommendation of the Director of 
Personnel Services be adopted 


FOR ADOPTION SEE PAGE{S) ....(i^— 
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t 


PERSONNEL MATTERS 


SUPPLEMENTARY REPORT 


JUNE 25, 19 71 


CONSIDERATION 

1. 1971 Annual Conference of 

Building Inspectors Association of B.C. 
Attendance of Mr. J. Robison. 


The Assistant Director of Personnel Services reports as follows: 

"The Director of Permits s Licenses has submitted a request on 
behalf of Mr. Robison to attend the above mentioned conference 
in Kamloops from May 5 to 7, 1971. This conference was on the 
approved roster of conferences and is included in the 1971 Budget 
estimate in the amount of $660.00. Because Mr. Robison will be 
retiring from the City service next year, he is not elegible to 
attend this ye ar 's con f e rence under Regulation 45-6. Dr. Bryson 
has requested that special consideration be given to Mr. Robison 
because of the following: 

Mr. Robison has given freely of his own time and effort 
towards the establishment of a uniform Building Code for 
B.C. and will be required to assist in aquainting Vancouver 
Building Inspectors with the interpretation and application 
of the 1970 National Building Code. He has held office in 
the Association as President and Secretary and is presently 
the Past President of the Association. The Association 
honoured Mr. Robison at this year's conference for his many 
years of service. 

The regulation covering attendance by employees approaching maximum 
age reads as follows: 

Employees approaching maximum retirement age shall not attend 
conferences., during the year preceding the date on which they 
reach maximum retirement age. 

Mr. Robison has already attended the conference at a cost of $166.40 
and requests that this amount be approved together with the necessary 
3 days leave of absence with pay. 

Because of Dr. Bryson's request and Mr. Robison's letter addressed 
to His Worhip the Mayor and Members of Council, the Board submits 
their request to the Council for its consideration." 

Your Board 

SUBMITS the foregoing for the CONSIDERATION of Council. 


(copies of Mr. Robison's letter dated June 16, 19 71, are 
circulated for information.) 
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BOARD OF ADMINISTRATION 

PROPERTY MATTERS 
JUNE 25, 1971 

RECOMMENDATIONS 

1 . Subdivision of City Lands 

between Buscombe and Poplar Streets and 
S.E. Marine Drive and 6ij.th Avenue 

The Supervisor of Property and Insurance reports as follows: 

"The City owns several 33' lots within the area bounded by 
Buscombe and Poplar Streets and S.E. Marine Drive and 
6I|.th Avenue (Lots 13-16, Sub. A; Lots 19-25 and 28-31 
Sub. B; all in Block 31, D.L. 313). The Director of 
Planning has recommended that portions of the City's 
lots be established for lane and highway purposes and that 
the balance of the lots be resubdivided . 

A subdivision dedicating the portions required for lane and 
highway purposes and showing the newly-created lots has been 
prepared and numbered LD 121^.0. 

RECOMMENDED that subdivision plan marginally numbered 

LD 1240 be approved and that the Supervisor of Property and 

Insurance be authorized to effect registration." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 

2. Acquisition for Gamosun Park Extension 

N/S 22nd Avenue between Camosun and Crown Streets 

The Supervisor of Property and Insurance reports as follows: 

"Reference is made to Board of Administration report dated 
October 7th, 1970, approved by Council October 27th, 1970, 
whereby the Supervisor of Property & Insurance was authorized 
to negotiate for the acquisition of three remaining privately- 
owned vacant lots in Block L\.2, D.L. 139 bounded by 21st Avenue, 
Crown Street, 23rd Avenue and Camosun Street, including Lot 3j 
Sub. 2, Block I4.2, D.L. 139. This block forms part of proposed 
Camosun Park. 

It is noted that this park site is listed under Table II of the 
Park site purchase program 1971 - 1975 confirmed by City Council 
December l5th, 1970. 

Lot 3, as aforementioned, is 33' x 122' in size and zoned RS-1 , 
One Pamily Dwelling District. This lot lacks all services and 
is the third parcel west of Crown St. on 22nd Avenue. 

Following negotiations, the owner has agreed to sell at a price 
of ^5j500.00 as from July 1st, 1 971 > plus out-of-pocket expenses 
of $100.00 for an independent appraisal obtained by the owner, 
making a total cost of $5,600.00. This amount is considered to 
be fair and equitable and is substantiated by independent 
appraisals. The Superintendent of Parks endorses the purchase 
of this property. 

RECOMMENDED that the Supervisor of Property and Insurance be 
authorized to acquire this property at a total cost of 
$5,600.00, chargeable to the Park Board Account - Code i|.l89/--" 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of 
Property and Insurance be adopted. 

Gont 'd. . . . 


Board of Administration, June 25, 1971 (PROPERTIES - 2) 

3. Subdivision of Lots 15 & 16, Block 9, 
D.L. 320, Plan 3720, Situated W/S 
Holland Street at [|-6th Avenue 

The Supervisor of Property & Insurance reports as follows: 

"Lots 15 & 16, Block 9, D.L. 320, Plan 3720, situated W/S 
Holland Street at i|.6th Avenue, were acquired in 1938 by the 
City through tax sale and were withheld from the market 
pending installation of sewer and water lines. Services 
have now been installed and the lots released for sale. 

Lots 15> 16 and 17 are situated on the West side of Holland 
Street at i|6th Avenue. The existing lane outlet to Holland 
Street is presently located over the northerly twenty feet 
of Lot 15. When the Musqueam Park extension was approved 
a surplus strip formerly the northerly 16 feet of Lot I7 
remained, and a 10" diameter sewer has been installed in 
this 16 foot wide strip. To create lots with a less 
restricting building width, the Director of Planning has 
recommended that the existing lane be relocated and that 
the 16 foot wide surplus strip along the northerly boundary 
of Lot 17, together with the southerly four feet of Lot 1c- 
serve as a lane in conjunction with accommodating the 
existing sewer. 

The Director further recommended that Lots 15 and 16 then be 
subdivided into two lots of approximately a width of 61 ' . 

Subdivision plan marginally numbered LD 1266 has now been 
prepared, showing resubdi vision of former Lots 15 and 16 
and the creation of a twenty-foot lane and corner cut-off 
between Lots I6 and I7. 

RECOMMENDED that subdivision plan marginally numbered 

LD 1266 be approved and that the Supervisor of Property and 

Insurance be authorised to effect registration." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of 
Property and Insurance be adopted. 


CONSIDERATION 

\\. Request to Cancel Sale of Lot 68, D.L. 339j 

S/S 51 st Avenue between Tyne & Toderick Streets 
Southeast Sector 


The Supervisor of Property and Insurance reports as follows: 

"Council's Resolution of June 8, 1971 approved 1-he sale of 
Lot 68, D.L. 339 to Mr. & Mrs. Rudolf Hens el in the amount 
of $111,500.00 on City terms. In a letter dated Juno 1?, 
1971 > Mr. & Mrs. Hensel have advised the Supei'visoi' of 
Property and Insurance that due to circumstances beyond 
their control, they find it impossible to proceed with 
their plans for this lot. 

City Council on September 1, 1970 confirmed the current 
policy of a S% deposit, non-refundable if offer accepted 
by Council, to prevent the submission of frivolous bids, 
with the understanding that Council would still have the 
prerogative of deviating from this stand if conditions 
of market or hardship warrant it. It was felt, however, that 
in the case of a refund approval, the City should retain 
$50*00 of" the deposit representing administration costs which 
are payable by the purchaser of City lands." 

Cont 'd. . . . 
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(PROPERTIES - 3) 


Your Board submits the foregoing report of the Supervisor 
of Property and Insurance to Council for CONSIDERATION. 

In the event Council gives this request favourable consideration, 
it is recommended that the sale be cancelled subject to a $50.00 
Administration Charge. 


RECOMMENDATIONS 

5(a) Sales - Residential; General 

RECOMMENDED that the following offer to purchase received by the 
Supervisor of Property and Insurance be approved under the teritis 
and conditions set down by City Council, being in this case the 
highest offer received. 

Re: Lot 2, Block 6, D.L. 3l4, Plan 11^018 (Zoning RS-1 ) 
N/S 50th Avenue bet. Dunbar & Collingwood Sts. 


NAME 

Chi Ming 
Mak & 
Sau Har 
Yuen Mak 


LOT 


APPROX. SIZE SALES PRICE 


70' X 1i|6' 


$21 ,576.00 


TERMS 

City 
Terms 
@ 9% 


CONDITIONS 


5(b) Sales - Residential; Champlain Heights 

RECOMMENDED that the following applications to purchase received 
by the Supervisor of Property & Insurance be approved under the 
terms and conditions set down by City Council. These lots are 
marketed on the basis of fixed price in accordance with Council's 
instructions regarding the sale of single family residential lots 
in Champlain Heights . 

Re: Lot 62 & 65 D.L. 339, Plan 13659 (Zoning RS-1) 
S/S 51st bet. Tyne & Toderick Sts. 


NAME 


LOT 


APPROX. SIZE SALES PRICE TERMS 


Montroyal 62 
Estates 
Limit ed 


i2. X 1 30.1 5 ' 

lO T28T15 


$1i|,000.00 


City 
TeritB 
@ 9% 


CONDITIONS 


J. Durante 
Const. 65 
Limited 


Jo X 127.62 ' 

IB" 120.33 


$114., 000. 00 


City Public utility 

Terms easement, approx. 
@ 9% 10' X 12' North- 

east corner 


FOR 


ADOPTION SEE PAG^S) .. 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


JUNE 17, 1971 


A meeting of the Standing Committee of Council on Planning 
and Development was held in the #1 Committee Room on Thursda\ 
June 17, 1971, at approximately 9:30 a.m. The following 
members were present: 

PRESENT : Alderman H. Bird, Chairman 

Aldermen Adams, Broome, Calder, 

Hardwick and Rankin 
His Worship the Mayor 

ABSENT: Alderman Linnell (On Leave) 

Alderman Phillips (On Civic Business) 
Alderman Sweeney (On Civic Business) 
Alderman Wilson (On Civic Business) 


CLERK : 


M. James 


PART I 

The following recommendation of the Committee is submitted 
to Council for consideration: 

RECOMMENDA TION 

1. Fairview Slopes - Rezoning 

In compliance with instructions received from Council the 
Director of Planning and Civic Development had, at the 
Public Hearing held on March 25, 1971, made application 
for an amendment to the Zoning and Development By-law to 
provide a new district schedule, including uses and 
regulations, to be known as the CRM-1 Commercial/Multiple 
Dwelling District Schedule (Medium Density) . At that 
same Public Hearing the Director of Planning and Civic 
Development, in compliance with Council's instructions, 
submitted an application to rezone all the lots in Blocks 
292 to 299 inclusive, and all the lots in Blocks 312 to 
319 inclusive. District Lot 526, from their present zoning 
of M-1 and M-2 (Industrial) to the CRM-1 Commercial/Multiple 
Dwelling District Schedule. At the Public Hearing Council 
passed the following:- 

"THAT a new district schedule, to be known as the 
CRM-1 Commercial/Multiple Dwelling District Schedule 
be approved in principle, and the relative Draft By- 
law before Council this day be considered further at 
an appropriate Council meeting prior to formal con- 
sideration of the By-law." 
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Subsequent to the Public Hearing, Council received at its 
meeting on April 6, 1971, a letter dated April 6, 1971, 
from the Deputy Mayor suggesting that further consideration 
of the proposed amendment to the Zoning and Development By- 
law by the addition of the CRM-1 regulations be considered 
at a meeting of the Standing Committee on Planning and 
Development. At its meeting on April 5 Council so directed 

The Board of Administration submitted for your Committee's 
consideration at this meeting a report dated May 31, 1971, 
entitled "Hawthorne Zoning Proposal for Fairview Slopes" 
which recommended: 

"that Council consider the alternatives from the 
aspect of density and amenity conditions created. 
If Council is prepared to consider the lower 
density with a floor space ratio of approximately 
1.0, then the matter should be referred back to 
the Director of Planning and Civic Development 
for submission of a revised zoning proposal based 
on a low rise concept. 

Alternatively, if Council considers that a floor 
space ratio of 1.0 is not appropriate for the 
total 16 blocks bearing in mind the difference 
in grade, existing development and other factors, 
then they may wish to refer a 'module' comprising 
Blocks 294, 295, 296, 314, 315 and 316 back to the 
Director of Planning and Civic Development for 
submission of revised zoning proposals based upon 
the low rise concept and that such be referred for 
the consideration of Council at a further Public 
Hearing. Further, Council may then wish to 
approve the CRM-1 Commercial/Multiple Dwelling 
District Schedule as submitted to Public Hearing 
for the remaining 10 blocks numbered 292, 293, 
297 to 299, 312 and 313, 317 to 319. 

This alternative, for a six block module, in con- 
junction with CRM-1 zoning on the remaining 10 
blocks, is supported by the Director of Social 
Planning and Community Development. " 

Attached to the report and circulated at the meeting were 
copies of the Board of Administration report of November 2, 
1970, which submitted a report of the Director of Planning 
dated October 14, 1970, and a draft of the proposed CRM-1 
District Schedule Regulations. 

Prior to any consideration of the matter the Committee 
received and considered a letter of June 2, 1971, from 
the Board of Parks and Public Recreation which advised 
of the following resolution passed by that Board at its 
meeting held on May 31:- 

/continued . . 
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"That City Council be advised the Board understands 
the rezoning of Fairview Slopes to CMR-1 will be 
discussed by Council in the near future and as 
there is a possibility that 8,000 people will 
live in the area and no parks are provided, that 
Council not pass the rezoning until the question 
of adequate public parks to serve the area is 
resolved. " 

Also submitted to the meeting was a letter of June 16, 1971, 
from Thompson, Berwick, Pratt & Partners, Consultants to 
Council on the redevelopment of the 85 acres of City-owned 
land on the South shore of False Creek. The Consultants' 
letter advised as follows :- 

"Our advice is as follows: 

1. The work commissioned to us indicates that there 
are many functional relationships between the 
slopes and the flats. 

2. In our view, the evidence strongly suggests 
planning integration in a north-south direction 
will be critical to the success of the community 
environment of the False Creek Basin. 

3. While it is not possible at this time to comment 
upon alternatives to the status quo, we are con- 
vinced that progress towards innovations in 
environmental planning in the False Creek Basin 
currently under way by the False Creek Study 
group will be impeded by the upzoning of the 
Fairview Slopes." 

The Director of Planning and Civic Development, with the 
aid of maps and sketches, reviewed the history of the 
matter of the rezoning of the Fairview Slopes to this 
date, and referred to the False Creek and Downtown reports 
and the reports that have come from actions on these reports. 

The False Creek Report suggested five developmental concepts 
and citizens' views on the matter, and Council consideration 
of the five concepts suggested further study of concepts 
numbered 2, 4 and 5. To continue this consideration 
Council engaged the firm of Thompson, Berwick, Pratt & 
Partners as consultants with specific terms of reference 
for the 85 acres of City-owned land on the South shore of 
the Creek. The Committee was reminded that at that time 
the Director of Planning was instructed to prepare zoning 
proposals for the Fairview Slopes section, and that the 
Department had worked on this instruction over the last 
six months with the resulting suggestion to Council of 
the adoption of the CRM-1 District Schedule. The Director 
of Planning suggested that the CRM-1 regulations were common 
to concepts 2, 4 and 5 for the development of False Creek, 
and reminded the Committee that the C-2 and C-3 zoning had 

been approved for the areas adjacent to the Fairview Slopes 
area under discussion. 
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Clause 1 Continued 


For the information of the Committee the Director of Plannin 
and Civic Development briefly outlined the characteristics 
of the two proposals presently under consideration - the one 
submitted by the Department and the alternate suggested by 
Mr. Henry Hawthorne at the Public Hearing held on March 25, 
1971. 

CRM-1 


Not designed for family living, medium density 
allowing highrise, floor space ratio with bonuses 
to a maximum of 2.2, assumes large sites and 
inducements to "open-up" the Slopes, assumes 
views from streets and better site areas desirable, 
maximum floor space ratio based on land economics 
to induce development, provides options for 
developer, encourages mixed developments, maximum 
residential density 1.8 to 1.9, does not require 
lanes for service to sites. 


Alternate Proposal 


Family oriented, FSR of 2 to 2.5 emphasizes 
smaller sites, emphasizes courts and terraces 
on rooves, emphasizes introverted development, 
streets relatively closed, views are from 
buildings and street ends, FSR allowed would 
not allow economic development and would suggest 
high rentals, would require lanes for servicing 
of smaller sites. 


The Director of Planning and Civic Development noted that 
both proposals were designed to utilize the topography of 
this particular area. 

It was noted that this meeting, under the regulations 
governing Public Hearing considerations, could not 
consider any further direct submissions. 


The Committee members discussed the presentation and 
information before them and the relationship which will 
result between the 85 acres of City-owned land immediately 
north of 6th Avenue and the area of Fairview Slopes under 
discussion at this meeting, and after consideration. 


RECOMMENDS 


1. That action on the matter of the amending of 
the Zoning and Development By-law to include 
the proposed CRM-1 regulations, and the rezoning 
of the area bounded by 6th Avenue, Ash Street, 
8th Avenue and Hemlock Street, be deferred 
pending the receipt and consideration of the 
interim report of Thompson, Berwick, Pratt & 
Partners on the 85 acres of City-owned land 
on Fals^ Creek, and that the amendment of the 
Zoning and Development By-law re the rezoning 
of the area bounded by 6th Avenue, Ash Street, 
8th Avenue and Hemlock Street be reviewed at 
that time. 
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JUNE 17, 1971 
Clause 1 Continued 

2. That the Director of Planning and Civic Development 
be instructed to continue the departmental study 

of the suggested alternate regulations for a portion 
of the area bounded by 6th Avenue, Ash Street, 8th 
Avenue and Hemlock Street. 

3. That all Development Permit applications received 
which are within the boundaries of 6th Avenue, 
Ash Street, 8th Avenue and Hemlock Street be 
reported to Council. 

4. That the interim report of Thompson, Berwick, Pratt 
& Partners be presented to Council by way of a 
report reference. 

5. That the letter from the Board of Parks and Public 
Recreation dated June 2, 1971, be received for 
information. 


The meeting adjourned at approximately 10:40 a.m. 
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STANDING COMMITTEE OF COUNCIL 
ON TRANSPORTATION 
JUNE 24, 1971 


A meeting of the Standing Committee of Council on Transportation 
was held in the No. 1 Committee Room on Thursday, June 24, 1971, 
at 9.30 a.m. 

PRESENT ; Chairman, Alderman Wilson 

Aldermen Adams, Rankin, Phillips, 
Sweeney, Hardwick. 

ABSENT ; His Worship the Mayor (on Civic business) 
Aldermen Broome, (on leave) 
Linnell (on leave) 
Bird, Calder 

CLERK: M. James 


The Minutes of the meeting of April 29th, 1971 were adopted. 


PART 1 

The following recommendations of the Committee are submitted 
to Council for consideration: 

RECOMMENDATIONS 

1. Greater Vancouver Regional District 
Transportation Function of Phase 2 . 

At the April 1, 1971 meeting of your Committee Mr A. C. Kelly, 
Director, and Mr H. Lash, Planner, of the Greater Vancouver 
Regional District met with your Committee. Due to time 
limitations on that date that meeting did not allow the 
exploration of all areas with these representatives of the 
Regional District. 

Mr Kelly and Mr Lash were present at this meeting of your 
Committee to continue discussions with your Committee on the 
matter of transportation as it relates to the City of 
Vancouver and the Greater Vancouver Regional District. 

The Chairman opened the meeting by referring to previous actions 
and emphasized two points: 

The concern shown by Vancouver City Council and 
Town Planning Commission for the planning of the 
downtown area of the City and 

The fact that the Vancouver City Council expects 
to be repaid for the work that the City is paying 
for in transportation planning should this 
transportation planning be of use to the G.V.R.D. 

Mr Kelly advised the meeting that he was appointed to meet with 
various member Councils of the G.V.R.D. and their respective 
staffs to explore with them their thoughts on the transportation 
needs and planning required for their particular area of the 
Regional District and for the overall needs of the Regional 
District. Mr Kelly suggested that this had been done by using 
the method of example - showing each of the individual Councils 
how various transit and transportation problems had been handled 
successfully in other large urban areas. 


/ 


2 


STANDING COMMITTEE OF COUNCIL ON TRANSPORTATION 
June 24, 1971 


Mr Kelly suggested that it was not practical or feasible to 
consider rapid transit service for the whole region at the 
present time but that this may be possible within twenty-five 
or thirty years. 

Mr Kelly advised that the Regional District Board had 
established a Transportation Committee of which he was presently 
Chairman and that this Committee had had its first meeting on 
June 23, 1971. The Committee at its meeting yesterday expressed 
recognition of the fact that the City of Vancouver has 
different transit and transportation problems than other 
Municipalities in the Regional District and the Committee had 
discussed generally what type of surface transportation 
supplement system would be possible with the City of Vancouver - 
underground or above ground. Mr Kelly also advised that the 
Transportation Committee had approved a set of terms of 
reference for a consultant study of transit problems and that 
these would be forwarded to the City of Vancouver for comment 
immediately. 

Mr Kelly noted that this Transportation Committee of the 
Regional Board would report directly to the Board of the 
Regional District and would be assisted by Regional District 
staff and consultants engaged from time to time. 

The Chairman made reference to the immediate concern of the 
City of Vancouver by advising the representatives of the 
Regional District recent action Council had taken in its 
Planning and Development Committee to develop new zoning 
regulations for the downtown peninsula. The Chairman of the 
Committee pointed out that the Planning Department would have 
to have information on exact transit routes and transit stops 
to comply with this instruction of Council. 

Mr Kelly advised the Committee the Regional District was 
engaged in a study at the present time to define methods of 
improving the present surface transit system. This study 
included both the operation and the financing of the transit 
system by the B.C. Hydro who were actively engaged in this study. 
Mr Kelly reminded the Committee that it was the intent of the 
Transportation Committee of the Regional District to report to 
the Regional District Board in October of this year and that 
there was a need for input from the City of Vancouver to compile 
this report to the Regional District Board. 

Mr J. MacD. Lecky, Chairman of the Town Planning Commission, 
spoke to the meeting in support of the letter of the Town 
Planning Commission of June 18, 1971 submitted to this Committee 
this date. The Town Planning Commission advised: 

"recognizing the regional basis of the problem, urges 
that Vancouver take the leadership in: 

(a) getting a decision on the basic method 
and routing of future downtown transit; 

(b) bringing about methods of interim relief; 

(c) trying to adjust the pace of building 
to the physical capacity of the streets 
which will be available." 

Your Committee agreed that the terms of reference referred to 
by Mr Kelly be supplied to this Committee for its study and 
recommendation to Council at the earliest possible date. 
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And after further discussion on the general aspects of transport- 
ation and transit planning RECOMMENDS 

That the Greater Vanxiouver Regional District Transportation 
Committee be asked to look at the proposed east west 
freeway between the Georgia Viaduct and Highway 401 as 
part of the overall transportation system of the Region and 
to include in their consideration whether or not the 
freeway should be built as presently proposed, should be 
modified, or not constructed at all: if constructed 
should the uses of exclusive lanes for buses and trucks 
be included? 

And further RECOMMENDS: 

That in the interim the Board of Administration report 
on this matter when this recommendation is before 
Council. 

And further RECOMMENDS: 

That the letter from the Town Planning Commission dated 
June 18, 1971 be received. 


FOR ADOPTION SEE Pflf:F(0 i Ll ^ 
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CITY OF VANCOUVER 

REGULAR COUNCIL MEETING 

A Regular meeting of the Council of the City of Vancouver 
was held on Tuesday, July 13, 1971, in the Council Chamber, at 
approximately 9:30 A.M. 

PRESENT: His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 
Hardwick, Phillips, Rankin, 
Sweeney and Wilson 

ABSENT: Alderman Linnell (Leave of Absence on account 

of illness) 

CLERK TO THE COUNCIL : R. Thompson 

PRAYER The proceedings in the Council Chamber were opened 
with prayer. 

'IN CAMERA* MEETING The Council agreed to an 'In Camera' 

meeting later this day. 

ADOPTION OF MINUTES 

MOVED by Aid. Broome, 
SECONDED by Aid. Adams, 

THAT the Minutes of the Regular Council meeting (including 
•in Camera'), dated June 29, 1971, be adopted. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Calder, 

THAT this Council resolve itself into Committee of the 
Whole, His Worship the Mayor in the Chair. 

- CARRIED 

REPORT REFERENCE, DELEGATIONS AND BOARD 
OF ADMINISTRATION AND OTHER REPORTS 

A. FP 19 - Cordova Street Hostel for 
Single Elderly Men 

The Board of Administration, under date of July 9, 1971, 
reported as follows: 

♦Your Board submits the following report of the Director of Planning 
and Civic Development. 

"On January 21, 1969, Council approved a report recommending the 
above site for a hostel for approximately 100 single persons, under 
Section 35A of the Act, and requested the senior governments to 
investigate the proposal on the basis that the City would assemble 
land for sale to the Federal-Provincial partnership. 

Subsequently, based on the senior governments' investigation. City 
Council, on August 6, 1970, endorsed a proposal of an eight-storey 
high rise structure comprising approximately 150 units. In January 
of this year Council authorized negotiated acquisition to be under- 
taken. The B.C. Housing Management Commission were requested to give 
priority to people dispossessed by the acquisition of the site. 

The consultant architects, Erickson/Massey , have undertaken initial 
design studies. As a result of. these studies, this report: 

a. brings forward a revised design for Council approval 

b. recommends that the site be rezoned CD-I from M-2 to accommodate 
the development. 


cont 'd 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

FP 19 - Cordova Street Hostel for 
Single Elderly Men (cont'd) 

Council will recall that the Senior Government Partnership have 
approved the project on the basis of the City, or an agent of the 
City, being responsible for management. The City will be responsible 
for the operation and cost of feeding facilities. 

Two early meetings with potential residents' groups were held at the 
feasibility study stage of investigation. At a meeting between City 
officials and the Architects on March 3/71 to discuss social problems, 
the architects were told they could contact whoever they wished to 
assist in the design program. 

1. Project Design 

The consultant architects, Erickson/Massey , in consulting with 
officials of three levels of government and in reviewing the 
program for an eight-storey high rise development, have recom- 
mended in favour of a four-storey development which would accom- 
modate 147 units. The lower building would match surrounding 
building heights and, unlike a high rise structure, would be 
appropriate in scale for a structure facing Oppenheimer Park. 

The scheme proposes a U-shape building, four storeys in height, 
with common facilities, such as lounge and dining area on the 
main floor, facing onto both the park and an internal landscaped 
court. One hundred and forty-seven self-contained residential 
units, each provided with a basin and water closet, are located 
on the three upper floors and the two arms of the "U" on the 
ground floor. Communal bathrooms are available and lounge/kit- 
chenette areas provided for each group of approximately 22 units. 

Communal lounge, dining and kitchen facilities, laundry, stof^~ 
age areas, etc. are provided on the main floor. On a 21,350 
sq. ft. site this gives a floor space ratio of 2.00, approxi- 
mately. The density is 300 persons per acre. 

The Design Panel, in consideration of the preliminary design on 
Thursday, July 8th, 1971, commented as follows: 

"The Panel wholeheartedly agrees that a four-storey 
building fits into the surrounding area, whereas a 
nine-storey building does not. The Panel liked the 
private open space this scheme provided at the rear 
(south) of the building." 

The total cost of the project is estimated at $1,092,480, which 
is acceptable to the senior governments. An estimated recovery 
rental of just over $81 per month would amortise the project. 
Subject to confirmation of both rental policy and cost of con- 
struction, this contemplates an average rental of $45 per month 
and a subsidy of $36 per month (round figures) . 


The four-storey development has received the approval of both 
senior governments. The approval of City Council is required 
in order that instruction for the preparation of more detailed 
design and subsequent working drawings can be given by the FP 
partnership. It is proposed that working drawings be proceeded 
with without further reference to Council, subject to develop- 
ment permit approval under the bylaw, unless substantial design 
changes are proposed at that time. 

It is anticipated, subject to Council's approval, that working 
drawings will be commenced within the next few weeks, with a 
target date for tender call in a further three months' time. 
It is estimated that construction will take 10-15 months, with 
completion around the end of 1972. 


cont 'd 
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FP 19 - Cordova Street Hostel for 
Single Elderly Men (cont'd) 

However, if any major changes to the design concept are called 
for by the City, the revised design has to be resubmitted to 
senior governments for approval and this could result in a delay 
in time and a possible increase in construction costs. Both 
senior levels of government are most anxious to have the consult- 
ants proceed with the design of the development as soon as possibl 

The Technical Planning Board recommends the approval of the pre- 
liminary design subject to submission of a satisfactory develop- 
ment permit application based on the above concept but submitted 
with the necessary detailed drawings not yet available. It must 
be noted that only a cursory bylaw review of the proposal has 
been possible at this stage. 


Rezoning CD-I from M-2 

The rezoning of the site has been withheld pending determination 
of the design concept. Council is asked to authorize the 
Director of Planning to make application for rezoning at this 
time, based upon the above design concept. 

The Technical Planning Board, on July 9, 1971 recommended 
that the application of the Director of Planning and Civic 
Development for the rezoning of Lots 10-16 inclusive of Block 57, 
D.L. 196, from M-2 Heavy Industrial District to CD-I Comprehen- 
sive Development District, be approved subject to the following 
conditions : 

a. the use be a hostel of approximately 150 units with customary 
accessory uses and off-street parking. 

b. (i) the detailed scheme of development to be first approved 

by the Technical Planning Board having regard to the 
location of the building on the site, the provision of 
adequate open space, landscaping, location of service 
facilities, off-street loading and parking 

(ii) the floor space ratio not to exceed 2.00 

(iii) the maximum height of the building to be three storeys 
plus basement or cellar. 


It is RECOMMENDED that: 

1. Council approve the design as submitted and ask the senior 
governments to proceed on this basis with detailed drawings 

2. Council instruct the Director of Planning and Civic Develop- 
ment to make application for rezoning the site to CD-I on 
the basis of this report and proceed directly to Public Hear- 
ing following report from the Town Planning Commission in 
consultation with the Director of Planning and Civic Develop- 
ment . 

Further, that the Corporation Counsel be instructed to draft the 
necessary bylaw. " 


Your Board 

RECOMMENDS that the recommendations of the Director of Planning 
and Civic Development be approved.' 


cont 'd 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

FP 19 - Cordova Street Hostel for 
Single Eldei'ly Men (cont'd) 


The Architects spoke to Council in explanation of the 
project and slides were shown. 

The Reverend Mr. Glen Baker appeared on behali ol the 
Downtown East Side Clerf^y, as well as other organizations, 
and subiui t.te;( a brief dated July 13, 1971, making tlu; following 
sugf.estions in connection with this proposed hostel: 


(i) Eligibility for I'esidencc should be expand(id to include 
people as young as age 40, and to include women, 

(ii) Prioi'ity for accommodation in the lodge should be given 
to pooiile who are Iivin;>- or have recently l ived in the 
area, particularly tenants displaced from the pi*oi)osed 
Provincial Court House; site. 

(iii) Common cooking and eating facilities should be provided 
in each wing or section of every floor. 

(iv) Food storage facilities, including a small refrigerator, 
should be provided in every suite. 

(v) Some suites should be provided which are suitable for 
couples , 

(vi) Laundry facilities should be provided which are free of 
charge . 

(vii) Tenants should share in the management of the lodge. 


After hearing the Assistant Director - Special Projects, and 
Mr. J.T. Williams , the Provincial Director of Housing 
and Urban Renewal and Mr. K. B. Ganong, Branch Manager of the 
Central Mortgage and Housing Corporation, the latter two in answer 
to questions from members of Council, action was taken as follows: 

MOVED by Aid. Rankin, 

THAT the recommendations in the report of the Board of Admin- 
istration dated July 9, 1971, be approved, subject to the following 
which are approved in principle, in respect of the submission by 
the Reverend Glen Baker: 


(a) eligibility for residence be expanded to include people 
as young as age 40 and to include women, 

(b) cafeteria arrangements be eliminated and communal kitchen 
facilities be provided on each flooi-, 

(c) a small refrigerator be provided for each unit, 

(d) laundry facilities (including tubs) bc^ provithul. 

(not coin operated) 

(e) if the City manages the project, the tenants be 
represented on any management committee; 


FURTHER THAT the foregoing items (a) to (e) , incl. approved in 

principle, be referred to the Architects and the Director of 

Planning and Civic Development, as appropriate in each case, for 

report to Council respecting feasibility, etc. riADnri-r. 

— CARRIED 

MOVED by Aid. Rankin, 

THAT the architect report on the suggestion of provision of 

suites for couples. 

^ - LOST 
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The Council (in Committee) recessed at approximately 
10:45 A.M. and following an 'In Camera' meeting reconvened in / 
the Council Chamber at approximately 11:25 A.M. with the 
Deputy Mayor in the Chair. 

The Council agreed to vary the agenda to consider a 
particular Board of Administration report. 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

B. Interim Administration and Operation: 

Centennial & Maritime Museums and Planetarium 

The Board of Administration, under date of July 5, 1971, 
submitted the following report: 

»' City Cotincil at its meeting of May 18th, 1971 received a report 
from the Board of Administration dealing with the administration 
and operation of the Centennial and Maritime Musetuns and Planetar- 
±vm. City Council received the report and instructed copies be 
made immediately available to the members of the Museum and 
Planetarium Board and the Executive Committee of the Vancouver 
Museiuns and Planetarium Association. 

The Association under date of June l6th, 1971 and the Museums 
Board under date of June l8th, 1971 submitted reports outlining 
their views on the proposals contained in the Board of Administration 
report previously received by Council. 

On Jiine 29th, the Board of Administration report was again brought before 
City Council, at which time the reports of the Association and the 
Museums Board were received. City Council resolved to implement 
the interim method of operation and instructed the Board of 
Admlnitftxvitlon to 'prepare a detailed report of the necessary 
staff changes and operating methods' to institute the proposals. 

Your Board now reports as follows! 

A. STATEMENT OF POLICY 
( 1 ) Purpose 

The prime purpose of the Museums Department is the provision 
of lively and entertaining displays for the general education 
and enjoyment of the public. 

(a) Vancouver Centennial & Maritime Museums 

These Museums to have as their prime purpose the creation 
of displays and exhibitions which will assist in explain- 
ing the present, by reviewing the past and in preparing 
for the future. This will be done by utilization of the 
display areas for graphic and visual exhibitions, inter- 
preting local and regional human and natural history. 

The displays will specialize in explanation and inter- 
pretation of the geographic, ethnic, economic, social 
and ecological forces which have by their interaction 
produced our present City. 

(b) Planetarium 

The prime purpose of the Planetarium is the explanation 
of the nature of the universe and promotion of an under- 
standing of the methods used by astronomers to obtain 
knowledge about the universe. 


continued . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Interim Administration and Operation: 
Centennial and Maritime Museums and 
Planetarium (cont'd) 

( 2 ) Displays and Exhibitions 

(a) Definitions 

'Displays' may be of a permanent or temporary nature, 
as part of a continuinpr prog^ram being presented to the 
publi c . 

•Exhibitions' are arrangements or showings of a group 
of objects unrelated to the continuing program, and 
should be of a fairly short duration (seasonal or topical) 

( b) Centennial Museum 

The Centennial Museum displays and exhibitions are to 
convey to the community an understanding of the history 
of man and his environment} 

(i) In the Pacific Northwest of the North American 
continent; 

(ii) In the Pacific rim countries generally, together 
with an appreciation of natural history, ethnograpfiy 
archaeology and the traditional and applied arts 

of the founding (European) races and the aboriginal 
inhabitants . 

( c ) Maritime Museum 

The Maritime Musetim displays and exhibitions are to 
depict and interpret the maritime history of: 

(i) the Port of Vancouver; 

(ii) the Pacific Northwest including the U.S. West 
Coast and Alaska; 

(iii) river and lake navigation of B.C. and the Yukon; 

(iv) the historic influence of the sea and tlie coastal 
waters of the Pacific Northwest upon exploration 
and development. 

( d ) Planetarium 

The displays and exhibitions in this theatre are to 
complement the shows, lectures, discussions and demon- 
strations which depict and Interpret the universe and 
the work of astronomers. 

( e ) Establi shment 

Establishment of displays and exhibitions should be made 
only after consideration of the following factors: 

(i) the availability of material or objects already 
in possession of the Museums (every endeavour is 
to be made to make the most extensive use of the 
Museum collection material now in storage); 

(ii) the cost of mounting the display; 

(iii) the relationship of the display or exhibition to 
national, provincial and civic anniversaries, 
season of the year, special celebrations, ethnic 
groups and matters of general topical interest: 

cont 'd . . . . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Interim Administration and Operation: 
Centennial and Maritime Museums and 
Planetarium (cont'd) 


(e) Establishment (cont'd) 

* (iv) the availability of loan material (materials may 
be exchanged permanently or on a loan basis. If 
necessary, with the Provincial or University 
museums. The staff should arrange for continuous 
exchange of Ideas and Information) ; 

(v) the possibility of obtaining assistance from 

local publications, radio or television programs, 
and others to assist or support displays and 
exhibitions . 

B. AIMS OF MANAGEMENT 
- INTERIM PERIOD 

(l) In the report of the Board of Administration lialed May 12ih, 
1971, received by City Council on May l8th, I07I, your Hoard 
recommended that the Museum Director under the direction of 
the Board of Administration introduce the followin<T changes: 

(I) Research programs involving travelling for pro- 
curement or inspection of 'finds', excavation of 
ancient Indian middens or similar activities to 
be eliminated; and accordingly the numbers of 
professional staff reduced. 

(II) Display or exhibit preparation limited to invest- 
igation that can be done locally by library reseai'ch 
or correspondence, sufficient to reasonably 
establish authenticity of the display, exhibit or 
material . 

* (ill) Display construction and possibly some design 
to be contracted out to firms or individuals. The 
museums to retain only a limite d design staff. 

(iv) Generally to continue to reduce expenditures while 
maintaining or increasing certain revenues with a 
view to reducing, in as short a time as possible, 
the net budget deficit for the total operation to 
less than $500,000 per annum. 

(2) In addition your Board submit the following: 

(I) The admission fees for the Planetarium be Increased 
by 250 per adult, from $1.00 to $1.25 effective 
August 1st, 1971. The admission fees to the Museinis 
to be retained vintll reviewed. 

(II) The display methods and use of Attendants to bo 
examined to effect a reduction in operating costs 
prior to the installation of T.V. monitoring. 

* (ill) A Committee consisting of the Museums Manager, 
the Corporation Counsel, the Director of Finance , 
an appointee of the Museums Association and an 
appointee of the Museums Board be established to 
examine the establishment of an endowment fund to 
which members of the general public may subscribe. 

. The Committee to examine relevant Federal and 

Provincial Acts to ensure that all endowments or 

cont 'd. . . . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont^) 


Interim Administration and Operation: 
Centennial and Maritime Museums and 
Planetarium (cont'd) 

gifts will be exempt from taxation under the 
provision of such Acts. Further, the Committee 
to review the sources of grants which may be 
obtainable from Federal or Provincial sources. 

EXAMINATION OF CURRENT EXPENDITURES 

In order to positively identify changes which may be 
instituted to provide savings, it is recommended that a 
detailed survey be undertaken by the Administrative Analyst. 
To assist in the survey it is recommended that he be authorized 
to use the services of Systems Analysts of the Finance 
and Engineering Departments and other City employees whose 
expertise is such that they can make a contribution to the 
survey . 

In carrying out the survey, it will be necessary to examine 
the duties of specific staff positions and to discuss with 
the incumbent alternative methods of achieving the policies 
of the Department. 

ESTABLISHMENT OF ADVISORY BOARD 

The Greater Vancouver Civic Museum and Planetarium Board 
is constituted pursuant to the provisions of the Vancouver 
Charter (Section 204A) for which purpose By-law No. 396O 
has been enacted. 

It is RECOMMENDED that By-law No. 396O as now enacted be 
amended in accordance with Appendix 'A». The Museums 
Board as constituted by the proposed amending by-law 
attached, will have functions and responsibilities sub- 
stantially the same as those now enjoyed by the Auditorium 
Board . 

The changes are to be found in Sections 3» ^ and 6 as 
noted on Appendix 'B'. 


MANAGER 

In order to carry out the necessary changes (item B above), 
and put into effect the Statement of Policy (item A above), 
yoiu? Board RECOMMEND that the position of Manager be 
established, reporting to the Board of Administration. No 
additional funds will be required for the establishment of 
this position, as the current budget already includes 
sufficient funds to pay the salary of the position of 
Manager-Director of Museums ( now filled on an acting basis). 

SUMMARY OF RECOMMENDATIONS 
Your Board RECOMMENDS that: 

(i) Thi s report be adopted. 

(ii) The •Statement of Policy' be adopted as the 
Council policy for the standard of Museums 
and Planetarium service. 

cont *d . . . . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Interim Administration and Operation: 
Centennial and Maritime Museums and 
Planetarium (cont'd) 

(iii) The 'Aims of Manaf^emenf • be adopted as the 
R'liideline for the Miiseiims administi-a t ion and 
operation in the Interim period. 

(iv) A detailed siirvey of all aspects of operation of 
the total complex be undertaken by tlie Admin- 
istrative Analyst, and the Board of Administration 
report to Coimcll from time to time on recommended 
chanR'es in or^'anlzation and operation. 

(v) By_law 3960 be amended to R'lve effect to the 
recommendations contained in this report, and n 
copy of the nmendinR' by-law is attaclied hereto. 
toR'ether with a comparison between < J10 prevloiis 
sections and tlie new sections. 

(vl) The position of ManaR'er be establlshod and the 
position of ManaR'er-Director be abo]ished. " 


The Council, in considering the foregoing report, made 
amendments as follows: 


Establishment 


* A. (2) (e) .(iv) : This item be rephrased as follows: 

"the availability of loan material (materials may be 
exchanged permanently or on a loan basis, if necessary, 
with other Museums. The staff should arrange for 
continuous exchange of ideas and information) ; 


Aims of Management - Interim Period 

* B. (1) (iii) : This item be changed to read as follows: 

"Display construction and possibly some design to be 
contracted out to firms or individuals if practical, 
it being understood, however, that action on this pro- 
posal will not be taken until after consideration by 
Council of further reports to be received as a result 
of a detailed survey of all aspects of the operation 
of the total complex." 

* B . (2) (iii) : This item be changed to read as follows: 

"A Committee consisting of the Museums Manager as 
Chairman, an appointee of the Museums Association, an 
appointee of the Museum Board, together with such other 
members of senior City staffs as appropriate, be set 
up to examine the establishment of an endowment 
fund to which members of the general public may subscribe, 
The Committee to examine relevant Federal and Provincial 
Acts to ensure that all endowments or gifts will be 
exempt from taxation under the provision of such Acts. 
Further, the Committee to review the sources of grants 
which may be obtainable from Federal or Provincial 
sources . 

MOVED by Aid. Adams, 

THAT the foregoing Board report, with recommendations, 
be approved, subject to the aforementioned amendments made by 
the Council . 

- CARRIED 


♦(indicates part of Board of Administration report amended) 
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COMMUNICATIONS OR PETITIONS 

1, P, S, Ross Report and Reorfjanization 
of Provincial Court Department 


Pursuant to request of the Municipal and Refjional Employees' 
Union, it was afjreed to defer Council consideration of this 
report until its meeting; of July 27, 1071, 

2. Allocations of Federal 
Centennial Grant 


The Council, on Juno H, 1971, instructed that the Federal 
Government be petitioned requostiuf; a pro-rata share of the 
balance of $7 million Centennial funds for Civic purposes be 
made to the City of Vancouver, 

A letter dated July 2, 1971 was noted from the Minister of 
Municipal Affairs to the effect the Pi'ime Minister has announced 
the allocations of the Federal Centennial fjrant, 

MOVED by Aid, Sweeney, 

THAT this information be received. 

- CARUII'D 

V) . Facilities for Chronic Alcoholics: 
Salvation Army 

Pursuant to request from the Salvation Army by letter dated 
July 2, 1971, it was afjrecd to hear a deloiiation on this subject 
from that orfjanization , 

4. Request for Additional Grant: 
Neighbourhood Services Association 

Pursuant to request received fi'om the Neighbourhood Services 
Association in connection with children and youth services 
and request of that organization for a delegation privilege, 
it was, 

MOVED by Aid. Rankin, 

THAT delegation arrangements be made accordingly, 

- CARRIED 

5, Federation of Canadian Municipalities 
Meetings: Alderman Wilson 


MOVED by Aid, Rankin, 

THAT, pursuant to recommendation of His Worship the Mayor, 
Alderman Wilson be authorized to attend the F^xecutive and 
Committee meetings of the Federation of Canadian Municipalities 
to be held in Toronto on July 20 and 21, 1971, 

- CARRIED 

6. Grants: Ukrainian Youth Association 
Centennial Players 


Pursuant to recommendations from the Council 's Centennial 
Committee, it was, 

MOVED by Aid, Sweeney, 

THAT the following Centennial grants be approved, chai'g<^\ble 
to the allotted Centennial Funds: 

Ukrainian Youth Association of Canada (Canadian Youth 
Exchange Programme) Hamburger Lunch, Stanley Park 
Pavilion - $125.00 

Centennial Players, performing in Vancouver area 
hospitals - $500,00 

- CARRIED BY THE 
REQUIRED MAJORITY 
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COMMUNICATIONS OR PETITIONS (cont'd) 

7, Proclamation: 

'Hire Local Youth Week' 

MOVED by Aid, Bird, 

THAT, pursuant to request received from the Youth Employment 
Service, the week of July 14 to 21, 1971, be proclaimed 'Hire 
Local Youth Week', and the matter left in the hands of His Worship 
the Mayor to take any appropriate action therewith, 

- CARRIED 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 
C . General Report, July 9, 1971 
Works and Utility Matters 

Harbour Park Developments Limited (Clause 6 ) 

The Council agreed to the withdrawal of Clause 6 of the 
report of the Board of Administration (Works and Utility matters), 
dated July 9, 1971, regarding Harbour Park Developments Limited. 

Tender: Water Pipe (Clause 7 ) 

MOVED by Aid, Adams, 

THAT, pursuant to report of the officials, the low 
tenders for ductile iron pipe as follows be accepted, subject 
to contract satisfactory to the Corporation Counsel : 

"Canron Ltd. for 4", 6" & 18" pipe at an estimated 
total cost of $87,580, and 

John Davidson Ltd, for 8" pipe at an estimated total 
cost of $87,400" 
both tenders being inclusive of 5% Provincial Sales Tax, 

- CARRIED 

MOVED by Aid. Adams, 

THAT, in respect of 12" ductile iron pipe, the low tender 
submitted by Crane Supply for Stanton pipe in the amount of 
$47,530 including 5% Provincial Sales Tax, be accepted, subject 
to contract satisfactory to the Corporation Counsel. 

- CARRIED 

Information Booth and Request to 
Solicit Donations (Clause 8) 


The Board of Administration submitted a report of the City 
Engineer upon a communication from Stanley Fountain Residential 
Society requesting permission to establish an information booth 
on the sidewalk at the intersection of Alexander, Powell, Carrall 
and Water Streets during the week of July 17 to 25, 1971 , It is 
recommended permission be granted to establish this booth on the 
S/S of Alexander Street, 25 feet East of the East property line 
of Carrall Street, during this period provided: 

A. The applicant enters into an arrangement satisfactory 
to Corporation Counsel indemnifying the City against 
all possible claims that may arise from the placement 
of this booth on City street allowance. 

B. The design, appearance and placement is to the satis- 
faction of the City Engineer, 

The request for permission to solicit donations in the 
area of Maple Tree Square during this period was referred to 
Council for decision, 

cont 'd , . . , 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Information Booth (cont'd) 

MOVED by Aid. Adams, 

THAT the foregoing recommendation of the Cit;. 
Engineer regarding the information booth be 

approved; however, permission be not granted to solicit funds 
as requested. 

- CARRIED 

Major Sewerage and Drainage Projects: 1971-76 
(Clause 9) 


Consideration was given to the report of the City Engineer 
and Director of Finance, submitted by the Board of Administration, 
regarding major sewerage and drainage projects required for 
pollution control 1971 - 76. 

MOVED by Aid. Broome, 

THAT a 'Report Reference' be arranged in connection with 
this detailed report and the Commissioner of the Greater 
Vancouver Sewerage and Drainage District be invited to be 
present at that time to assist Council in the consideration, 

- CARRIED 

Balance of Works and Utility Matters 

MOVED by Aid. Bird, 

THAT, in respect of the report of the Board of Administration 
(Works and Utility matters), dated July 9, 1971, Clauses 1 to 4 
inclusive and 10 be adopted and Clause 5 received for information. 

- CARRIED 

Social Service and Health Matters 

Bill 45: Administration under Act to 
amend the Community Care Facilities 
Licensing Act (Clause 2) 


MOVED by Aid. Broome, 

THAT, in connection with this clause, the following be 
approved: 

'that the Provincial Department of Health Services and 
Hospital Insurance be requested to base four professional 
and two clerical staff in the City of Vancouver to operate 
as in the past, assisted by existing staff of City 
Departments. Should this not be possible for the 
Province to arrange. City Council to request the 
Province to provide the necessary funds and the Board 
of Administration report to Council on staff,' 

- CARRIED 

Spring Street Project (Clause 3 ) 

After considering this clause, it was, 

MOVED by Aid. Phillips, 

THAT recommendations (A) to (E) inclusive, on page 7 of 
the Board of Administration report (Social Service and Health 
matters), dated July 9, 1971, be approved, subject to the City's 
share not exceeding 25% of the cost. 

(deferred) 
(see page 17) 

It was agreed to defer further consideration of this whole 
matter pending a further explanation from a representative 
of the Department of Social Planning/Community Development, 
to be given later this day. 
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The Council (in Committee) recessed at approximately 
12:00 noon to reconvene at 2:00 P.M. 

The Council (in Committee) reconvened in the Council Cham))cr 
at approximately 2:00 P.M., His Worship the Deputy Mayor in the 
Chair and the following members present: 

PRESENT : His Worship the Deputy Mayor, Alderman Adams 
Aldermen Bird, Broome, Calder, Hardwick, 

Phillips, Rankin, Sweeney and Wilson 

ABSENT: His Worship the Mayor 

Alderman Linnell (Leave of Absence on account 

of n Iness) 


DELEGATIONS AND BOARD OF ADMINISTRATION AND OTHER RKPORTS 

D . East Gastown Beauti f ication 

The Board of Administration, under date ot July li. 1971. 
submitted the following report: 

'On June 16, 1970, City Council approved the recommendations of the 
Director of Planning 's report dated May 29, 1970 on the East Gastown 
beautif ication project. Recommendations (c) and (d) of that report 
read: 

" (c) Council concur in principle with the proposed cost 
distribution, with the exception of Pioneer Place 
(s\ibject to further report) . 

(d) Upon completion of the design work, the Director of 
Planning and the City Engineer report further on the 
project, including the sharing of capital costs, and 
the maintenance and operating costs, and the local 
improvement procedure to be followed." 

The Board of Administration received, on July 7, 1971, a further report of 
June 15,1971 from the Director of Planning and the City Engineer 
which outlines the design concept and revised cost estimates for the 
project. As the scope and cost of the project have increased sub- 
stantially, the Director of Planning and the City Engineer now 
require Council's consideration of the scope of the project and 
the extent of the City's financial involvement, before the project 
proceeds to the detailed design stage. 

The report concludes with the following recommendations: 

1. THAT Council approve in principle the proposed East Ga±own 
beautif ication project within the boundaries shown on the 
attached Plan No. WF 285 on the basis of the following phases 
and in accordance with the proposed cost-sharing formula: 

Phase 1 (1971) - The creation of "Maple Tree Square" 

- Regrading, brick sidewalks, brick paving, 
antique street lights, and landscaping, 
with provision made for the burial of 
utilities. 

...Estimated cost $246,000 

Federal/Provincial share $ 70,000 

City share $176,000 
City's share charged to 1969/1970 Supplementary Capital Budge 
Federal/Provincial share advanced from funds atrthorized for 
beautif ication projects in the 1971/75 Five-Year Plan. 

Phase 2 (1971-1972) - Water , Alexander , Powell and Carrall Sts. 

- Brick sidewalks, antique street lights, and 

landscaping. ...Estimated cost $329,600 

Phase 3 (1972-1973) - Water , Alexander , Powell and Carrall Sts. 

- Brick paving. ...Estimated cost $363,400 


cont 'd 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
East Gastown Beautif ication (cont'd ) 

Further that Council instruct the Director of Planning and the 
City Engineer to proceed with detailed plans and work scheduling 
for an early report back to Council for approval to implement 
Phue I and the remainder as necessary. 


2. THAT Council instruct the Board of Administration to 

prepare a formal letter to B.C. Hydro and to B.C .Telephone 
Company, outlining the City's program and general object- 
ives in the Gastown area, and requesting the companies to 
undertake burial of utilities within the project area as 
a major priority. 


3. (a) THAT Council instruct the Director of Planning to 
make application to the Provincial Government for 
Federal urban renewal funds to the extent of 
$35,000 for the renewal of Maple Tree Square, also 
for matching funds to the extent of $35,000 from 
the Provincial Government. These monies to be 
matched by $35,000 committed by the City to a 
total funding of $105,000 for the first year of 
a five-year program of financial assistance 
offered by the Province for Gas town/China town . 

(b) THAT Council approve as necessary the advancement 
to the extent of the above Federal/Provincial con- 
tribution, in the sum of $70,000, from funds 
authorized for beautif ication projects within the 
1971-75 Five-Year Plan, pending receipt of formal 
senior-government approval. 


Your Board 

RECOMMENDS that the aforementioned recommendations of the Director of 
Planning and the City Engineer be adopted on the basis that Phase I 
only be approved at this time and that Council review the remaining 
phases in relation to demands made on them by other areas of the 
City.' 

(attachments are on file in the City Clerk's office) 

In respect of the foregoing report delegations were received 
as follows: 


(a) East Gastown Property Owners 


Brief filed in support of East Gastown beautif ication, 
and particularly Maple Tree Square. Submitted by the 
delegation also was a detailed report dated June 15, 
1971, by the Consultants, Birmingham & Wood, Architects, 
Hopping/Kovach/Grinnell , Designers . 

(b) Mr. J. I. Bird, Barrister of Owen, Bird and Company, 

appeared on behalf of the wholesale firms of Vancouver 
Supply Limited and H.A. Borgerson Limited on Alexander 
Street, expressing concern ol these companies who operate 
their regular wholesale business in the area. 


The Assistant Director - Special Projects advised the effect 
on this particular area would be that some parking would be 
removed from the north side of Alexander Street, otherwise these 
premises would not be affected. 


Letters were received as follows: 


(a) Park Board, dated July 12, 1971, expressing concern 
regarding provision of additional open space in the 
Gastown area and asking to be consulted on such 
matters and that the Board has not had an opportunity 
to discuss proposed renovations of Pioneer Place. 


cont 'd . . , . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

East Gastown Beautif ication (cont'd) 

(b) Community Arts Council - endorsing the Gastown 

beautif ication project 

MOVED by Aid. Calder, 
THAT, 

(a) Phase 1 only as shown in the Board ol Administration 
report of July 6, 1971, be approved: the remaining phases to be 
reviewed by the Council in relation to demands made on it by 
other areas of the City; 

(b) Council instruct the Board of Administration to prepare 
a formal letter to B.C. Hydro and to B.C. Telephone Company, 
outlining the City's program and general objectives in the 
Gastown area, and requesting the companies to undertake burial 
of utilities within the project area as a major priority; 

and the Mayor, or his nominee, make a direct approach to 
the utility companies on the matter. 

(c) Council instruct the Director of Planning to make 
application to the Provincial Government for Federal urban renewal 
funds to the extent of $35,000 for the renewal of Maple Tree 
Square, also for matching funds to the extent of $35,000 from 

the Provincial Government. These monies to be matched by $35,000 
committed by the City to a total funding of $105,000 for the first 
year of a five-year program of financial assistance offered by 
the Province for Gastown/Chinatown. 

Council approve as necessary the advancement to the 
extent of the above Federal/Provincial contribution, in the sum 
of $70,000, from funds authorized for beautif ication projects 
within the 1971-75 Five-Year Plan, pending receipt of formal 
senior-government approval; 

(d) No work be commenced pending receipt of the required 
contributions from the Senior Governments. 

- CARRIED 

MOVED by Aid. Rankin, 

THAT the matter of a cost sharing formula with contributions 
from the merchants be referred to the Board of Administration for 
report . 

- LOST 

MOVED by Aid. Hard wick, 

THAT the Director of Planning and Civic Development in 
his continued studies on the Gastown project, include studies in 
respect of Blood and Trounce Alleys. 

- CARRIED 

MOVED by Aid. Broome, 

THAT the communications from the Park Board and the 
Community Arts Council be received and copies of reports sulimitttnl 
this day on the beautif ication question be furnished to the Park 
Board for information. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

E. Gastown/Chinatown : 

Federal-Provincial Financial Aid 

The Board of Administration, under date of July 9, 1971, 
submitted the following report: 


• The following is a report from the Director of Planning and 
Civic Development. 

"bn May 4, 1971, Council adopted a report from the Director of Planning 
which 

a) referred to the Provincial Government's willingness to enter upon a 
five-year partnership which would provide, on a Federal/Provincial/ 
Municipal matching grant basis, a total sum in the amount of $500, OOC 

b) brought forward a brief to the Federal Government asking for matchinc 
funds to a total of one-third of the above sum, approximately 
$35,000 per year for five years. The brief sought funding from what- 
ever Federal source the government thought appropriate. 

Attaclied is a copy of a letter received by His Worship the Mayor from the 
Federal Minister for Housing, The Honourable Robert Andras. The letter 
indicates the Minister's willingness to consider the re-allocation to the 
Gastown/Chinatown project of Federal urban renewal funds from within the 
provision of the $3.5 million already committed,' 

Council has already met with the Minister and been informed that the 
funds v;ill be allocated as follows: 

Strathcona $2.5 million 

Britannia $ .5 million 

Victoria $ .5 million 

The letter implies that Council may wish to discuss the allocation of 
the City's $3 million with the Province. 

At present work is proceeding to submit a further report on a rehaljili- 
tation program for Strathcona. A revised submission has been forvardcd 
to the Federal Government through the Province, for an Urban Renewal 
Scheinfi in Britannia and this is at present being considered. Details 
of both the Strathcona and Britannia programs must still be completed. 
However, the Eayt Gastown project which is covered in a report being sub- 
mitted concurrently is scheduled for implementation this year . 

The Et',Rt GQStovm report proposes that a phased program be approved by 
Council. Of this the Maple Tree Square area assumes the first year's 
fundinq being available from both the Federal and Provincial Governmonls. 
Since this project is already proceeding, v/hereas Britannia and Strath- 
cona < ;o r.tiil in the stage of final investigation, it is suggested that 
Covmcil request $35,000 from the $3 million total for the Gantown project 
and that the balance bo propor tioncitely adjusted between Strathcona and 
Britannia if and when each is finally approved. 

Council raay consider that no further funds should be requested for sub- 
sequent projects in the Gastown area until: 

n) ih<* effect of the Gastown Beaut if ication program is assesnod and sub- 
necjuent projects nubjuitted 

b) J^trathcona and Britarmia's need for funds is further assessed. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'cl ) 
Gastown/Chinatown : 

Federal-Provincial Financial Aid (cont'd ) 

A rccoiranondation for the approval of tho first year's funding is dotilt 
with in a report on the East Gastown project. If this East Gastown 
report is approved it is RECOMMENDED that: 

1 . The Director of Planning & Civic Development be instructed to 
apply immediately for $35,000 from the Federal Government and 
$35,000 from the Provincial Government in accordance with the 
letter from Mr. Andras dated May 25, 1971. 

2. This application cover the first contribution from both govern- 
ments towards the Gastown/Chinatown Beautif ication program, and that 
subsequent applications within the five year program will be 
judged in relation to progress in Strathcona, Britannia and Gas- 
town and funds available at that time. 

3. This information be relayed to the Strathcona Working Committee 
and the Britannia Advisory Board." 


Your Board 

RECO^IMENDS the foregoing recommendations by the Director of Planning 
& Civic Development be adopted. ' 

MOVED by Aid. Wilson, 

THAT the recommendations contained in the foregoing report 
of the Board of Administration be approved. 

- CARRIED 

F. Report on Traffic Implications resulting from 
Gastown/Chinatown Restoration Study Proposals 

It was agreed to defer consideration of the report on 
this subject pending the hearing of a delegation as requested. 

Board of Administration General Report (cont'd ) 
Building and Planning Matters 

Public Housing - FP 18: 
Champlain Heights (Clause 1 ) 

MOVED by Aid. Hardwick, 

THAT Clause 1 of the report of the Board of Administration 
(Building and Planning matters), dated July 9, 1971, be adopted. 

- CARRIED 

Social Service and Health Matters (cont'd) 

Spring Street Project (Clause 3 ) 

After receiving oral information from a representative of 
the Department of Social Planning/Community Development in 
respect of the Spring Street Project, it was, 

MOVED by Aid. Phillips, 

THAT items (A) to (E) inclusive of the recommendations of 
the Director of Social Planning/Community Development, contained 
in this clause, be approved, on the understanding that the 
City's share shall not exceed $26,700,00. 


j AM EN DEO 

I SEE PAGE..9..0.. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


Social Service and Health Matters (cont'd ) 

Mountain View Cemetery Agreement: 
Vancouver Masonic Cemetery Association 
(Clause 1) 

MOVED by Aid. Bird, 

THAT Clause 1 of the report of the Board of Administration 
(Social Service and Health matters), dated July 9, 1971, be 
adopted . 

- CARRIED 

Harbours and Parks Matters 

Recreation Programs for Transients (Clause 1 ) 

The Board of Administration submitted a report of the 
Director of Finance advising the Park Board has requested the 
City Council approve $6,500 in order that a special summer 
recreation program for transients may be conducted. 

MOVED by Aid. Hardwick, 

THAT no action be taken on this request. 

- CARRIED 

Park Board: Advance Allocation 
of Capital Funds (Clause 2) 

The Board of Administration advised of the following 
resolutions of the Park Board: 

"That City Council be requested to approve an advance 
allocation of $350,000 from the Board's 1972 Five Year 
Plan Funds so that contracts may be awarded as soon as 
possible in 1971 for the above projects." 

"THAT City Council be requested to approve $150,000 from 
the Board's 1972 Capital Funds for New Brighton park 
development so that a contract can be awarded for this 
project as soon as possible in 1971." 

The Director of Finance reported on each of these requests 
in regard to the required funds and advised the Director of 
Social Planning/Community Development concurs in the Park Board 
applications . 

MOVED by Aid. Rankin, 

THAT the Council do not approve the $150,000 allocation for 
New Brighton Park replacement swimming pool and service building 
and the Board be requested to reconsider the size of the pool, 
following which re-application be made for an allocation. 

- CARRIED 

MOVED by Aid. Wilson, 

THAT the Park Board be invited to appear before Council 
to give information in respect of the swimming pool development, 
included in the $150,000 allocation request. 

- CARRIED 

MOVED by Aid. Bird, 

THAT the Park Board's application amounting to $350,000 
from the Board's 1972 capital allocation re Riley Park and 
Douglas Park community hall additions, be approved. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
Building and Planning Matters 
1st & Rupert Street: 

Change Retail Store to Restaurant (Clause 2 ) 

It was agreed to defer consideration of this clause 
pending the hearing of a delegation as requested. 

S/W corner 12th Avenue and 
Cambie Street (Clause 3) 

The Board of Administration submitted a report of the 
Director of Planning and Civic Development with respect to a 
communication from Mrs. J, Rogers of the Woman's Christian 
Temperance Union raising various points in respect of the re- 
zoning of the property at the S/W corner of 12th Avenue and 
Cambie Street. 

MOVED by Aid. Broome, 

THAT the communication from Mrs. Rogers be received and a 
copy of the Board of Administration report forwarded to her. 

- CARRIED 

Conversion of Vacant House located at 
1059 Howe Street for use as an Office 
(Clause 4) 

The Board of Administration reported as follows: 

"The City Building Inspector has received a request from Roote- 
Sinclair Insurance Managers to convert an old dilapidated house 
at 1059 Howe Street for use as an office. 

The building is located in No. 2 Fire Limits and is non-con- 
forming with respect to the present Building By-law requirements. 
The present assessed value of the building is $1,900 and the 
value of improvements proposed by Roote-Sinclair would amount 
to $4,850. Section 1.10.6 of the Building By-law provides for 
alterations and repairs to be carried out with permission of 
the Building Inspector up to 100% of the assessed value. 
However, provision is also made for the applicant to appeal to 
Council for a relaxation of this restriction and in this respect 
reference was made to this in Mr. R.W. Roote's letter of June 17, 
1971, addressed to His Worship the Mayor. 

The City Building Inspector advises that he would not be opposed 
to conversion of this building provided the applicant is prepared 
to comply with the requirements of the 1970 National Building 
Code. This would involve structural work to reinforce the floor 
system, the provision of adequate exit facilities, blocking up 
windows on the side walls and providing fire protection to the 
walls and floors. It is recommended that the 1970 National 
Building Code requirements for non-combustible side walls should 
be relaxed in this case in favour of the provision of one-hour 
combustible walls since the former provision would be tantamount 
to re-building the entire building. With regard to the exit 
facilities, however, it will be necessary to remove all *windGrs 
from the exit interior staircase since these are not permitted 
in exit stairways either under the National Building Code or the 
Vancouver Building By-lnw. 

♦"Winders" are triangular treads which enable 
a 90° turn within the run of the stairs. 

Your Board concurs with the City Building Inspector's recommendation 
in this matter and submits this report for Council CONSIDERATION.'*' 


cont 'd 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Conversion of Vacant House: 
1059 Howe Street (cont'd) 

MOVED by Aid, Hardwick, 

THAT conversion of this building for office use be approved 
on the basis of the report of the Building Inspector, set out 
in the Board of Administration report on the matter, 

- CARRIED 

24-Hour Intercom Service: 
Apartment Buildings (Clause 5 ) 

The Board of Administration submitted the following 
report : 

"The Pacific Apartment Management Association have pointed out 
by letter that some apartment buildings are wired so that their 
intercommunication systems shut off automatically at a pre- 
determined time. The Association states that in their view this 
should not be since persons calling at the apartment building at 
a late-night hour are unable to rouse the occupcints of a particular 
suite. They feel that there should be a municipal by-law passed 
making it illegal for the intercommunication system to be turned 
off. 


The City Building Inspector has reviewed the matter and advises 
that no technical problems are involved. He points out that a 
counter-argument to that of the Association is that apartjnent 
dwellers may want to have the system shut off at e.g, 11 or 
12 o'clock at night in order that they will be assured of no 
disturbance while they sleep. In case of a real emergency they 
could be called on the telephone. 

Ybur Board places the matter before Council for their CONSIDERATION." 


MOVED by Aid, Broome, 

THAT this report be received for information, 

- CARRi: 

Block 42/52 Development: 
Design of Proposed IBM Building (Clause 6 ) 

The Board of Administration submitted a report of the 
Director of Planning and Civic Development in regard to the 
design of proposed IBM building in the Block 42/52 development 
and the Council's latest instruction that the request be made 
of the Design Panel to comment on the proposed second tower, 
which is to be designed architecturally similar to the Toronto 
Dominion Bank Tower. 


It is advised the Design Panel met with the project 
architects and the result of these deliberations are referred 
to in a separate report circulated to Council, However, 
it is stated therein the Panel is of the opinion the design 
of the Toronto Dominion Bank tower has merit. 


MOVED by Aid, Hardwick, 

THAT the Standing Committee on Planning and Development 
be furnished with the material submitted to the Design Panel 
on this matter, 

- CARRIED 

Balance of Building and Planning Matters 

MOVED by Aid, Broome, 

THAT, in respect of the report of the Board of Adminis- 
tration (Building and Planning matters), dated July 9, 1971, 
Clause 7 be received for information and Clause 8 adopted, 

- CARRIED 

(Council action dealing with Clause 1 re Public 
Housing FP 18, is shown on page 17) 
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At this point the Council (in Committee) observed a short 
recess following which the Council reconvened with the Deputy 
Mayor, Alderman Adams, in the Chair and His Worship the Mayor 
absent attending to other Civic business. 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Licenses and Claims Matters 

Licenses: Hotels and Motels 


'The Director of Permits & Licenses reports as follows :- 

"On December 1, 1970, City Council amended the License Bylaw 
to increase the license fees for Hotels and Motels where the 
average daily rent exceeds $8.00 per day. This action was 
taken because Hotels and Motels do not pay Business Tax on 
their sleeping or housekeeping units. Revenue from this 
source was expected to be increased from the 1970 level of 
$72,500 to approximately $350,000 in 1971. 

At the last session of the Provincial Legislature an Act 
entitled the "Hotel and Motel Tax Act" was passed which 
defined accommodation and provided for a 5% tax on the purchase 
of room accommodation. This tax is paid by the occupier of 
the accommodation and not the owner of the hotel or, motel. 

At the same time Section 193 of the "Municipalities Enabling 
. and Validating Act" was passed which reads as follows :- 

'Notwithstanding any provisions of the "Vancouver 
Charter" or any bylaw made thereunder either before 
or after the coming into force of this section, no 
business license fee under Section 272 of the "Vancouver 
Charter" is chargeable with respect to hotel or motel 
accommodation as rhat term is used in the "Hotel and 
Motel Room Tax Act. * 

A recent Order in Council No. 1222/71 provides in part that 
accommodation does not include lodging where the charge is 
$4.00 or less per day or $28.00 or less per week. 

As a result of the passage of these Acts and the Order in 
Council, the only type of accommodation we can now license 
is limited to hotels and motels where the rate is $4.00 or 
less per day. Thus we can only license the cheaper rate 
hotels, but cannot license the better quality hotels. This 
seems somewhat inequitable and the potential revenue is 
almost eliminated and licensing these units would not produce 
any appreciable revenue. To our knowledge the City of 
Vancouver is the only municipality in the Province that is 
unable to license the better hotels. Because of the uncer- 
tainties prior to the Order in Council, we have not yet 
collected many hotel or motel license fees with rosx^cct to 
accommodation. Other business premises in the hotels are 
still licensed (and pay business tax) e.g. beer parlours, 
lounges, restaurants, retail stores etc. 

For Council Consideration 

In view of the foregoing. Council may wish to consider 
amending the License bylaw to remove all license fees on 
hotel and motel accommodation until some permanent solution 
can be found. This would relieve the inequity of the 
cheaper rate hotel and motel having to pay a license fee 
and the higher rate hotel paying no license fee. This 
will not have any offecL on the City's budrjet as expected 
revenue from hotels was eliminated when the legislation 
passed. 

Cont'd. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 
Licenses: Hotels and Motels (cont'd) 

Recoromendat 1 on 

It is REXX)MMENDED that the Hotel and Motel Licenses be the 
subject of discussion with the Minister of Municipal Affairs 
prior to the next session of the legislature with a view to 
arriving at a satisfactory arrangement to regain the necessary 
regulatory control of this industry, possibly at the license 
fee level that was in effect at the end of 1970, which was 
$4.00 per room and $10.00 per dwelling unit. 

This report has been endorsed by the Director of Finance 
and the Corporation Counsel." 

Your Board RECOMMENDS that the foregoing recommendation of the 
Director of Permits & Licenses be adopted. 

The matter of amending the License By-law to temporarily remove 
all license fees on hotel and motel accommodation to eliminate 
the present inequity, is submitted to Council for CONSIDERATION." 

MOVED by Aid. Rankin, 

THAT His Worship the Mayor be requested to take the 
necessary action for an approach to be made to Victoria on 
this whole question and in the meantime the matter be deferred. 

- CARRIED 

Fire and Traffic Matters 

MOVED by Aid. Bird, 

THAT the report of the Board of Administration (Fire and 
Traffic matters), dated July 9, 1971, be adopted. 

- CARRIED 


G . No. 1 Firehall Replacement 

The Board of Administration, under date of July 7, 1971, 
submitted the following report in respect of No. 1 Firehall 
replacement : 

' The Fire Chief reports as follows: - 

In December 1970 the Federal Government announced its intention 
to develop Block 56, DL 541, bounded by Georgia, Hamilton, Robson 
and Homer Streets with an office building. No. 1 Firehall is 
located within this block. 

On May 4, 1971, the Fire Chief submitted a report to Council who 
resolved that in addition to replacing No. 1 Firehall, No. 2 Firohall 
be also abandoned and three replacement sites be acquired in the 
following areas (Concept A) : - 

1) A new headquarters and operational firehall about three blocks 
east of Main Street between Powell and Prior Streets; site area, 
36, COO sq.ft. 

2) New Firoliall within one block of Burrard Street, between Nf>]son 
and Georgia Streets. 

3) New Firelial] within two blocks of Hamilton & Smi the Strec^ts. 

Council also rc?solvod that the Fire ("liief in consull:at i on with <>thor 
civic officials, review sites and report back. With respect to 
items 1, 2 and 3 the Fire Chief after consultation with the Director 
of Planning, City Engineer, Supervisor of Property i^ Insurance and 
the City Building Inspector, considers the following sites to be 
suitable. cont'd.... 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


No. 1 Firehall Replacement (cont'd ) 

Two sites have been selected for Item (1) above. These are 
described in this report as Site (1) and Site (1) (alternate). 

Site (1) consists of lots 1-6 inclusive, lots 15-18 inclusive and 
lots A, B and C of lot 19 and the intervening lane, all in Block 104, 
DL 181/196 situated in the west half of the Block which is bounded 
by Union, Gore, Prior, and Dunlevy. 

These lots are zoned RM3 multiple dwelling and coniprir^e approximate 1 y 
40,400 sq.ft. including the lane which would be closed. A new lane 
outlet to be constructed would reduce the total area to approximately 
37,800 sq.ft. 

This site meets the requirements as a Iieadquarters and operational 
Firehall in terms of the proposed Fire Defence Plan of the downtown 
and high risk areas. 

The advantages are: 

(a) meets the requirements of a Pumper and truck response in its 
own fire district and as support to other companies. 

(b) has ideal gi-ades for good Firehall design and training ground 
facilities . 

(c) apparatus would emerge from the Firehall onto a street (Union St 
of only moderate traffic. 

(d) estimated cost of acquisition of this site (including cost of 
demolitions, relocation of utilities and construction of lane 
outlet) is within the realm of the estimates contained in the 
report to Council on May 4, 1971. 

The lots consist of single family dwellings and conversions to 
multiple dwellings and according to the Vancouver Voters List 
(August 1970) accommodate 63 persons of all ages. 

In this connection the freeway consultants have stated that although 
their report to Council on the east approach route has not yet been 
submitted for Council approval, they intend to make the following 
recommendations to Council in regard to Block 104. 

"Approximately 6775 square feet of property is required 

in the southwest corner of the block to enable construction 

of the freeway and the westbound ramp to Main Street. 

An additional 47,705 square feet of property might be 
required to create sufficient separation from the freeway 
to the nearest residences in order to achieve our acoustic 
consultants desired sound levels at the facade of the buildings. 
We intend to suggest that this property be acquired at the 
option of the owners because it is possible that the actuixl 
noise levels experienced in this area after completion of 
the freeway may be acceptable to some of the residents." 

It is noted that the only portion of the block unaffected by the 
anticipated noise levels would be approximately 8000 sq.ft. in the 
north east corner of the block. 

In regard to the 6775 sq.ft. required for construction of the ramp 
only, approximately 500 sq.ft. in the south west corner would bo 
required for the overhead ramp, and will reduce the overall site 
area for the Firehall to approximately 37,300 sq.ft. which is 
acceptable . 


cout 'd , 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
No. 1 Firehall Replacement (cont'd) 

Site 1 (alternate ) consists of Lots 21 to 35 inclusive, Block 20 
DL 181/196 and the intervening lane abutting Lots 23 to 33, 
situated in the east end of the block bounded by Union, Maii> Georaia 
and Gore Avenue. 

These lots are zoned CM-1 commercial and comprise about 48,700 sq.ft. 
including the closed lane. The additional area to be acquired is 
due to the presence of two warehouses which are located on 50 ft. 
and 75 ft. sites. 

Approximately 10,400 sq.ft. would be available for sale and 2400 
sq.ft. would be utilized as a lane outlet, thus reducing the 
Firehall site to approximately 36,000 sq.ft. 

This site also i"eets the requirements of a pumper and truck response 
in its own fire district and as support to other companies. 

The lots are largely improved with commercial buildings, however a 
large "cabin" and several houses accommodate over 50 persons of all 
ages . 

There are definite disadvantages to this site that should be noted. 

(a) grades on the property restrict good firehall design and 
training facilities. 

(b) apparatus would be required to emerge from the hall, and 
back into the hall on a street of heavy traffic density, 
(Gore Ave. ) . 

(c) The estimated cost of acquisition (including recoveries 
from sale of surplus lands, cost of demolitions, relocation 
of utilities and construction of new lane outlet) is 
approximately $148,000 more than the cost of the site (1). 

The City Engineer advises "both sites under existing traffic 
conditions are not objectionable. However plans being prepared 
by the Freeway Consultants include an off ramp to Main St. which 
would affect access to the Georgia viaduct via Union St. at 
peak traffic periods. An alternative route at these times 
would require apparatus to circle the block via Gore, Georgia and 
Main Sts. to gain access to the viaduct westbound." 

From a Fire Department point of view the problem of peak traffic 
congestion downtown is common to most firehalls and the selection 
of these sites offers sufficient alternative routes to consider 
them suitable. 

The Department of Social Planning has arranged a meeting for Friday 
July 9 to allow the Fire Chief to acquaint representatives of the 
area with the site proposals and a report on the outcome of 
that meeting will be prepared for consideration of Council at their 
regular meeting of July 13th. 

Site 2 - Consists of Lot 12 except the ea.st 36 ft. and the oast 

36 ft. of Lot 12, Block 5, DL IR'), situatc(l on the north 
side of Haro-Smitho connector lietween Thurlow & Burrard 
Streets. These lots are vacant and comprise 86 46 sq.ft. 
and are zoned RM-4 - multiple dwelling. 

This site meets all the requirements. The one-way 
traffic on the Smithe-Haro Connector does not pose a 
problem in this location. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
No. 1 Fireball Replacement (cont'd) 

Site 3 - Consists of Lots 20 and 21 Block 66, DL 541, situated on 
the north west corner of Smithe and Hamilton Sts. These 
lots are improved as a surface public parking lot and 
comprise an area of 6000 sq.ft. Zoning is CM-1 commercial. 
The selection of this site requires that Hamilton Street 
remain open to allow access to the lower downtown area. 

The cost of acquisition of sites 2 and 3 arc within the 
realm of estimates contained in the report l.o Council on 
May 4, 1971. 

THE FIRE CHIEF RECOMMENDS THAT: 

1. Site (1) be approved as a headquarters site in 
consideration of its advantages as compared to Site 1 
(alternate) . 

2. Sites (2) and (3) be approved as Firehall sites. 

3. The Supervisor of Property and Insurance be authorized 
to immediately acquire the above described j)roperties 
and to clear the land. The cost of acquisition to be 
charged against the $750,000.00 to be advanced by the 
Federal Government. 

Your Board notes that Site (1) will be tlio subject of a further 
report and RECOMMENDS that the recommendations of the Fire Clilef 
witli respect to sites 2 and 3 be approved. Council may, however, 
wir-.h to notify the property owners adjacent to sites 2 and 3 of 
the [noposals in order to afford them the opportunity to make 
rcf>i e.senLdtionn if they wish." 
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A further report dated July 12, 1971 was submitted by the 
Board of Administration, as indicated in the July 7th report 
following a meeting between City officials and representatives 
of the area affected. The Fire Chief, Director of Planning, and 
Director of Social Planning/Community Development in the July 12th 
report of the Board set out the pertinent matters resulting from 
that meeting. 

MOVED by Aid. Phillips, 

THAT the sites 2 and 3 set out in the Board of Administration 
report of July 7th be approved as firehall sites, and the 
Supervisor of Property and Insurance be authorized to immediately 
acquire the properties and clear the land; the cost to be charged 
against the amount of $7 50,000 to be advanced by the Federal 
Government . 

- CARRIED 

MOVED by Aid. Phillips, 

THAT consideration of site 1, as referred to in the July 7th 
report, be deferred pending the hearing of the delegation from 
the Strathcona Property Owners and Tenants Association, pursuant 
to request received. 

- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER MATTERS (cont'd ) 

No. 1 Fireball Replacement (cont'd ) 

MOVED by Aid. Broome, 

THAT, as a result of consideration of the Board of Adminis- 
tration report of July 12th, re site 1 and alternate, approval 
be given to the following: 

'The Director of Social Planning/Community Development 
be instructed to submit further information regarding 
pedestrian safety, vehicular traffic on Gore Avenue, 
noise adjacent to senior citizens' housing, dislocation 
and relocation of residents; it being understood 
information dealing with the social impact on the 
neighbourhood of locating Fireball No. 1 on Site 1, Site 1 
alternate, and any other sites that may be identified 
by the Fire Chief, the Director of Planning or the 
Director of Social Planning/Community Development can 
be provided in two weeks', 

- CARRIED 

Finance Matters 

UBCM Consultants' Report: 

The Municipal Picture in British Columbia 
(Clause 3) 


MOVED by Aid. Hardwick, 

THAT the information in this clause be referred to the 
Standing Committee on Finance with the intention of a document 
being prepared on the subject for submission to the Provincial 
Minister of Finance. 

- CARRIED 

1971 Grey Cup Festival: Grant (Clause 4 ) 

The Board of Administration advised of a communication 
from the General Chairman of the 1971 Grey Cup Festival 
Committee requesting a grant of $7,500 to enable the Committee 
to plan and carry out the activities in respect of the Grey 
Cup Football game to be held in Vancouver this year. The 
estimated interim expense budget is $30,000. It is advised 
there is a surplus from the 1966 Grey Cup game of $2,388.15 
and that in connection with the Saturday parade, there is a 
stadium rental of $2,000 required. 

MOVED by Aid. Sweeney, 

THAT a grant in the amount of $7,500, to include the 
$2,388.15 surplus from the 1966 Grey Cup game, be approved, 
to be taken from allocatted Centennial funds, on the under- 
standing that: 

(a) there will be no rental paid to the Pacific National 
Exhibition in connection with the parade: 

(b) any surplus funds over expenditures, finally, will 
be returned to the City. 

- CARRIED BY THE 
REQUIRED MAJORITY 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Finance Matters (cont'd ) 

Grant: Older Boys' Parliament 
of B.C. (Clause 5) 


The Board of Administration advised of a comiiiunication from 
the Older Boys' Parliament requesting a grant toward its summer 
camp for needy boys. 

MOVED by Aid. Broome, 

THAT the request be received. 

- CARRIED 

National Indian Princess 

Canada Finals: Reception (Clause 7 ) 

The Board of Administration advised of a request of the 
National Committee of the Indian Princess Canada Finals being 
held in Vancouver July 13 to 18, that the City host a banquet 
at an estimated cost of $300 to include prizes for awards. 

MOVED by Aid. Wilson, 

THAT a grant in the amount of $300 be approved. 

- LOST 

Aquarium Attendance: International 
Association of Auditorium Managers' 
1971 Convention (Clause 8) 


Consideration was given to the request by the Theatre 
Manager that an amount of $175 be approved in order that tickets 
may be purchased to the Vancouver Public Aquarium for the wives 
and children of delegates to the International Association 
of Auditorium Managers' 1971 Convention. 

MOVED by Aid. Bird, 

THAT a grant of $175 for this purpose be approved. 

- LOST 

Balance of Finance Matters 

MOVED by Aid. Bird, 

THAT, Clauses 1, 2, 6, 9 and 10 of the report of the Board 
of Administration (Finance matters), dated July 9, 1971, be 
adopted . 

- CARRIED 

H. Personnel Matters, June 25, 1971 

Salary and Classification Review: 
1 New Temporary Position 

Clerk of Works, Department of Permits & Licenses 

MOVED by Aid. Bird, 

THAT the report of the Board of Administration (Personnel 
matters, Regular), dated June 25, 1971, be adopted. 

- CARRIED 

I . Personnel Matters, July 9, 1971 

MOVED by Aid. Bird, 

THAT the report of the Board of Administration (Personnel 
matters, Supplementary), dated July 9, 1971 be adopted. 

- CARRIED 

(In connection with Clause 3 of the report, it was 
noted that the dates involved should read July 15 
to 28 and therefore the Board report is corrected on 
a clerical basis, accordingly) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont 'd ) 

J . Property Matters, July 9, 1971 

Resident Tenants and Owners: 
Provincial Courts Complex Site & FP 19 
Single Men's Hostel Site (Clause 7) 

The Board of Administration submitted a ropoi't of the 
Supervisor of Property and Insurance as a result of lettei's 
received from various organizations on behalf of residents 
who will be affected by the development of the Provincial 
Courts complex on Block 5, D.L. 196 near Powell Street and 
Gore Avenue and development of a single men's hostel on 
Lots 10 to 16, Block 57, D.L. 196 on the S/S 400 Block East 
Cordova Street. The organizations feel that accommodation 
priority should be siven in the proposed single men's hostel, 
i.e. FP 19, to such displaced persons. 

In the Board of Administration report the details of 
displacing of persons as anticipated are set out and it is 
concluded that the FP 19 hostel project cannot contribute 
to rehousing displaced persons from Phase I of the Provincial 
Courts development which is to commence on November 1. 1971. as 
it is anticipated the hostel project will be commenced late 
this year and completed approximately by the end of 1972, 

MOVED by Aid. Rankin, 

THAT the Board of Administration be requested to 
consider the question and policy implementation of providing 
alternate accommodation for persons displaced by Phase II of the 
Provincial Courts Complex development in the area. 


- CARRIED 


Balance of Property Matters 


MOVED by Aid. Sweeney, 

THAT clauses 1 to 6 inclusive and Clause 8 of the report 
of the Board of Administration (Property matters) , dated 
July 9. 1971. be adopted. 

- CARRIED 


K. Comprehensive Health Service 
for Transient Youth 


The Board of Administration, under date of July 9, 1971, 
submitted the following report in respect of Comprehensive 
Health Service for Transient Youth: 

The Medical Health Officer reports that he has received infor- 
mation that a Federal grant will be available to establish a 
comprehensive health service for transient youth. Phone 
calls from the Deputy National Minister of Health and his 
staff, and a letter from Dr. J. A. Dupont, Acting Director of 
Health Grants have clarified the Federal Government's support 
for this Health Department project previously reported to 
Council. 

Funds in the amount of $52,500 for a twelve month period have 
been allocated subject only to final Ministorial signature 
(renewals will be applied for to maintain the project for 
thirty months). This will permit the Health Department to 
operate a modified program consisting of a half day clinic 
open seven days per week (evenings and week-ends at St. Paul's 
Hospital) augmented by field nursing staff, some dental treat- 
ment and provision of prescribed drugs. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Comprehensive Health Service 
for Transient Youth (cont'd) 

Your Board RECOMMEND that the Medical Health Office be authorized 
to execute this program subject to: 

(a) there being no extra cost to the City of Vancouver; and 

(b) the details of the organization being left to the 
approval of the Board of Administration. 

The program is expected to commence Wednesday, July 15*^, 1971. 


MOVED by Aid. Wilson, 

THAT the reconunendati on in the foregoing Board of 
Administration report be approved. 

- CARRIED 

L. Spur Track Crossing: S/Kent 
Avenue at Ash Street 


The Board of Administration, unde^r date of July 9. 1971. 
submitted the following report: 

'"An application has been received from Weldvood of Canada Ltd. 
to cross South Kent Avenue at Asli Street with a spur track to sci've their 
baildiiin on Lot 6^ j;outh of H/VJ D.L. 311. 

1 REC0>a-rj5ND tliat:- 

1. The application be approved subject to the conditions set out 
in the Standard Railvaj' Crossinc Asreement which includefj .in 

its pTOvisions that all costs, actual and related, of construe Lion 
inri-intonance cjkI :-einoval be paid for by the industry. 

2. lour Encineor be authorj zed to sign the application plan to tfie 
Ral'lway Transport Committee on behalf of the City:- 

( i) After tlic plan has been amended to his satisfaction. 

(il) Wlien an und(!rta]vinf; has been received from VJeldwood of 

Canada Ltd. to execute a Standard llailway Crossing Acrccment.' 

Jonv Board IWC()111>£i!3'lDS the aforementioned reconmondations of tlio 
City I'lnfjinoor bo adopted. ' 

MOVED by Aid. Broome, 

THAT the recommendations in the foregoing report of the 
Board of Administration be approved. 

- CARRIED 

K. Juvenile Delinquency - Provincial Courts 
(Family Division) Requirements 


The Board ol Administration, undoi- dal.(> of July 12, 1971, 
submitted a report regarding Provincial Courts (Family Division) 
requirements. In submitting details on tlie matter, the 
recommendations of the Director of Personnel Services ai'<! st;t 
out regarding six additional temporary staff positions. 

The following recommendations are proposed by the Boaid 
of Administration: 

That: 1. A fourth Court be established on a temporary 
basis from August 1st to December 31st, 1971. 
subject to review before the year-end. 


cont 'd 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Juvenile Delinquency - Provincial Courts 
(Family Division) Requirements (cont'd) 


2. The six temporary positions dealt with in the 
report of the Director of Personnel Services 

be established for the five-month period. That 
Auto Allowance on a regular basis be granted to 
the incumbent of the Probation Oflicer position. 

3. The necessary furnishings be provided. 

4. The funds be provided in accordance with the 
recommendation of the Comptroller of Accounts. 

5. The resolution of Council dealing with this 
report be forwarded to the Attorney General 
for information. 

MOVED by Aid. Bird, 

THAT the foregoing recommendations of the Board of Admin- 
istration be adopted. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Bird. 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid. Bird, 
SECONDED by Aid. Broome, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

BY-LAWS 

1. BY-LAW TO AMEND BY-LAW No. 3575 BEING THE 
ZONING AND DEVELOPMENT BY-LAW 
(S/W Nanaimo and Copley Streets) 


MOVED by Aid. Calder, 
SECONDED by Aid. Sweeney, 

THAT leave be given to introduce a By-law to amend By-law 
No. 3575, being the Zoning and Development By-law, and the By-law 
be read a first time. 

- CARRIED 

MOVED by Aid. Calder, 
SECONDED by Aid. Sweeney, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Calder, 
SECONDED by Aid. Sweeney, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Deputy 
Mayor in the Chair. 

- CARRIED 

MOVED by Aid. Calder, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 


cont 'd . 
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BY-LAWS (cont 'd ) 
By-law to Amend By-law No. 3575 (cont'd ) 

MOVED by Aid. Calder, 
SECONDED by Aid. Sweeney, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Calder, 
SECONDED by Aid. Sweeney, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED 

(The By-law received three readings) 

2. BY-LAW TO AMEND BY-LAW No. 3575 BEING THE 
ZONING AND DEVELOPMENT BY-LAW (N/S Harwood 
between Thurlow and Burrard Streets) 

MOVED by Aid. Calder, 
SECONDED by Aid. Hard wick, 

THAT leave be given to introduce a By-law to amend 
By-law No. 3575, being the Zoning and Development By-law, 
and the By-law be read a first time. 

- CARRIED 

MOVED by Aid. Calder, 
SECONDED by Aid. Hardwick, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Calder, 
SECONDED by Aid. Hardwick, 

THAT Council do resolve itself into Committee of the 
Whole, to consider and report on the By-law, His Worship the 
Deputy Mayor in the Chair. 

- CARRIED 

MOVED by Aid. Calder, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Calder, 
SECONDED by Aid . Hardwick , 

THAT the report of the Committee of tha Whole 
be adopted. 

- CARRIED 

MOVED by Aid. Calder, 
SECONDED by Aid. Hardwick, 

THAT the By-law be read a third time and the Mayor 
and City Clerk be authorized to sign same and affix thereto 
the Corporate Seal. 

- CARRIED 

(The By-law received three readings) 


-9.- 
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BY-LAWS (cont'd) 


3. BY-LAW TO AMEND BY-LAW No. 4450 
BEING THE LICENSE BY-LAW 
(License fee for Barbers) 

MOVED by Aid. Phillips, 
SECONDED by Aid. Sweeney, 

THAT leave be given to introduce a By-law to amend 
By-law No. 4450, being the License By-law, and the By-law 
be read a first time. _ q^j^^jeD 

MOVED by Aid. Phillips, 
SECONDED by Aid. Sweeney, 

THAT the By-law be read a second time. _ CARRIED 

MOVED by Aid. Phillips, 
SECONDED by Aid. Sweeney, 

THAT CoiAncil do resolve itself into Committee of tlie 
Whole, to consider and report on the By-law, His Worship 
the Deputy Mayor in the Chair. 

- CARRIED 

MOVED by Aid. Phillips, 

THAT the Committee of the Whole rise and report. 

- CARRIED 


The Committee then rose and reported the By-law complete. 

MOVED by Aid. Phillips, 
SECONDED by Aid. Sweeney, 

THAT the report of the Committee of the Whole be 
adopted. _ CARRIED 

MOVED by Aid. Phillips, 
SECONDED by Aid. Sweeney, 

THAT the By-law be read a third time and the Mayor 
and City Clerk be authorized to sign same and affix 
thereto the Corporate Seal. 

- CARRIED 

(The By-law received three readings) 

4. BY-LAW TO AMEND BY-LAW NO. 3960 

MUSEUM AND PLANETARIUM BOARD BY-LAW 


MOVED by Aid. Wilson, 
SECONDED by Aid. Sweeney, 

THAT leave be given to introduce a By-law to amend By-law 
No. 3960, being a By-law to provide for the establishment of a 
Board to be known as the "Greater Vancouver Civic Museum and 
Planetarium Board" and to define its functions and responsibilities, 
and the By-law be read a first time. 

- CARRIED 

MOVED by Aid. Wilson, 
SECONDED by Aid. Sweeney, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Wilson, 
SECONDED by Aid. Sweeney, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Deputy Mayor 
in the Chair. 

- CARRIED 

MOVED by Aid. Wilson, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 


cont 'd , 
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BY-LAWS (cont'd ) 

By-law to amend By-law No, 3960 
(cont 'd) 


MOVED by Aid. Wilson, 
SECONDED by Aid. Sweeney, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Wilson, 
SECONDED by Aid. Sweeney, 

THAT the By-law be read a third time and the Mayor and 
City Clerk be authorized to sign same and affix thereto the 
Corporate Seal. 

- CARRIED 

(The By-law received three readings) 


MOTIONS 


1. Increase in Indemnity; 
Members of Council 


On June 29th Notice was called on a motion in respect 
of increase in Indemnity for members of Council which, after a 
change, was further considered by Council and action taken 
as follows: 


MOVED by Aid. Adams, 
SECONDED by Aid. Phillips, 

THAT WHEREAS it appears reasonable to increase the 
salary of members of City Council to keep pace with the cost 
of living and inflation; 

AND WHEREAS it is more realistic to do this on an annual 
basis rather than every three or four years; 

THEREFORE BE IT RESOLVED THAT remuneration and expense 
allowances of all members of City Council be increased by 6% 
effective January 1, 1971. 

- CARRIED 


MOVED by Aid. Rankin, 
SECONDED by Aid. Hardwick, 

THAT this matter be referred to the Standing Committee 
on General Purposes for consideration when election and 
similar matters are under consideration. 

- LOST 

MOVED by Aid. Sweeney, in Amendment, 
SECONDED by Aid. Hardwick, 

THAT the words in the main motion 'effective January 1, 
1971*, be struck and the following substituted therefor: 

'effective January 1, 1973' 

- LOST 

A recorded vote was requested on the amendment by 
Alderman Sweeney. The result, therefore, is as follows: 

FOR THE AMENDMENT AGAINST THE AMENDMENT 


Alderman Sweeney 
Alderman Hardwick 


Alderman Rankin 
Alderman Phillips 
Alderman Calder 
Alderman Wilson 
Alderman Bird 
Alderman Adams 
Alderman Broome 


(The amendment was declared lost) 
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MOTIONS (cont'd) 

Increase in Indemnity: 
Members of Council (cont'd) 

A recorded vote was taken on the main motion of Alderman 
Adams and Alderman Phillips, and the result is shown as 
follows: 


FOR THE MAIN MOTION 

Alderman Broome 
Alderman Phillips 
Alderman Calder 
Alderman Wilson 
Alderman Bird 
Alderman Adams 


AGAINST THE MAIN MOTION 

Alderman Rankin 
Alderman Hardwick 
Alderman Sweenev 


(The main motion was declared carried) 

2, Leave of Absence: 
Alderman Linnell 


MOVED by Aid, Adams, 
SECONDED by Aid, Broome, 

THAT Alderman Linnell 
account of illness for the 
September 1, 1971, 


be granted leave of absence on 
period July 13, 1971 to 

- CARRIED 


3, Leave of Absence: 
Alderman Calder 

MOVED by Aid, Sweeney, 
SECONDED by Aid, Phillips, 

THAT Alderman Calder be granted leave of absence from 
the Council meeting of July 27, 1971, 


- CARRIED 


ENQUIRIES AND OTHER MATTERS 


Alderman Wilson - 
Terminal Avenue 
Development 


enquired as to progress being made 
with the Canadian National Railway 
with respect to development of Terminal 
Avenue from Main Street through to 
First Avenue Viaduct, pursuant to the 
terms of the 1913 agreement. 

The Corporation Counsel advised of the 
situation and that an answer was ex- 
pected from the company late in July 
in regard to a related paving project. 


Alderman Bird - referred to a particular case where 

Police Answer to the Police Department was asked to 

Potential Suicide Call investigate a possible suicide but 

failed to respond as requested. The 
party in question did shoot himself 
later. The Alderman requested His 
Worship look into this incident. 

The Deputy Mayor instructed the matter 
be brought to the Mayor's attention. 
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ENQUIRIES AND OTHER MATTERS (cont'd) 


Alderman Broome - 
Property Taxes: 
Income Taxes 


referred to a press release re property 
taxes being a deductible item in 
respect of income taxes and felt the 
matter should be brought to the 
Council 's attention by way of a 
Board of Administration report. 


The Chairman directed accordingly. 


Alderman Sweeney - commented on Park Board action with 

Roadway: respect to roadway N/W Marine Drive 

N/W Marine Drive and requested Mrs. W.L. Delmonico, 

whose property would be affected, 
be informed when the matter is before 
Council . 


The Chairman instructed accordingly. 


Alderman Phillips - referred to an action settled 

Belmont Hotel Fire recently as a result of the Belmont 

Hotel fire and the type of fire 
escapes in use at that hotel , 


The Alderman commented that since 
it is understood there are several 
other like establishments with fire 
escapes of this kind, action should 
be taken to prevent such types of 
fire escapes continuing in use. 

Alderman Phillips suggested the 
Fire Chief speak to Council as to 
whether the by-law should be changed 
to take care of this matter 

The Chairman instructed the Board 
of Administration to so arrange. 


NOTICE OF MOTION 
Hostel Facility Similar to FP 19 


The following Notice of Motion was submitted, and 
recognized by the Chair: 

MOVED by Aid. Rankin, 
SECONDED by Aid. Hardwick, 

THAT the City of Vancouver immediately instruct the 
Board of Administration to implement the procedures necessary 
to initiate the construction of another facility similar to 
FP 19, and in that general area. 


(Notice) 


The Council adjourned at approximately 5:30 P.M. 


The foregoing are Minutes of the Regular Council meetinf 
dated July 13, 1971, adopted on July 27, 1971, 
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BOARD OF ADMINISTRATION (WORKS) 1 

July 9th, 1971 

The following is a report of the Board of Administration: 

WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 


RECOMMENDATIONS ; 

1. CLOSING ROADS IN CHAMPLAIN HEIGHTS 

"In the re-development of Champlain Heights south of Marine Drive, 
it is necessary to close certain portions of highway* 

I RECOMMEND that the portions of road outlined red and green on 
plan marginally numbered LD 1279 be closed, stopped up and title taken thereto 
and that the said closed roads be subdivided with the adjacent lands." 

Your Board RECOMMENDS that the foregoing be approved. 


2. INST ALUT ION OF WATER MAIN ACROSS C.P.R. TRACKS 
ASH STREET AT KENT AVENUE 


"In order to provide adequate fire protection for the existing 
industries south of Kent Avenue at Ash Street, it is necessary to replace a 
water main under the C.P.R. tracks with one of a larger diameter. An agreement 
is required with the C.P.R. to lease the crossing. 

The estimated cost of the work is $7,500. Funds are available in the 
1971 Capital Budget, 'Short Notice Projects' , Account No. 127/7902. 

I therefore RECOMMEND that!- 

(a) The City enter into em agreement concerning this crossing. 

(b) The conditions of the Agreement be to the approval of the Corporation 
Counsel. 

(c) The Corporation Counsel cancel any existing Agreement for the old main 
which is to be abandoned. 

(d) The amoxint of $7,500 be appropriated from the 1971 Capital Budget, 
'Short Notice Projects' , Account No. 127/7902." 


Your Board RECOMMENDS that the foregoing be approved 
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3. SANITARY FORCE MAINS ON SHAUGHNESSY STREET FROM KENT 

AVENUE TO GREATER VANCOUVER SEWERAGE AND DRAINAGE 
DISTRICT NORTH ARM INTERCEPTOR AND MARINE DRIVE 


"In order to provide an outlet for sanitary sewage in the area 
adjacent to Shaughnessy Street south of Kent Avenue, it is proposed to 
install two force mains. One of 10" diameter specifically to carry the waste 
from the Intercontinental Packing Plant and a second of 8" diameter for common 
use by abutting properties. 

The estimated cost of the work is $25,000. 

I RECOMMEND that $25,000 be appropriated from Account Code 117/7905, 
'Provision for Pollution Control Unallocated.'" 


Your Board RECOMMENDS that the foregoing be approved. 


4. Proposed Widening of fhe 1000 Block Comox Street to 
Facilitate Hotel and St. Paul's Hospital Traffic 


On May 11, 1971, City Council received a report from the Director of 
Planning and the City Engineer dealing with lisogar Construction Limited 
proposed hotel development at the northwest corner of Burrard and Comox Streets. 
This report brought to Council* s attention the concern of the Engineering Department 
St. Paul's Hospital and Lisogar Construction Limited to minimize the traffic 
congestion on Comox Street which would result from traffic generated by both 
St. Paulas Hospital and the Hotel Development. Reference was made to letters from 
Ray Lisogar on behalf of St. Paul's Hospital and his Company requesting the City 
to widen the pavement on Comox Street to City standards under local improvement 
procedures. 

City Council approved the recommendations that: 

A. The pavement width of 32 ft. on Comox Street between Burrard and 
Thurlow be adopted. 

B. The Lisogar Construction Limited crossings be approved, subject to 
that firm giving firm assurance that it will bear the total cost of 
widening the pavement and constructing curbs and gutters on the north 
side abutting this property on the 32 ft. curb alignment prior to any 
use or occupancy of the hotel development in the event that a 32 ft. 
pavement has not been constructed on Comox Street, under local improvement 
procedures. 

A letter dated June 14, 1971 addressed to His Worship the Mayor and 
members of Council has been received from the West End Community Council (copy of 
letter attached), requesting a copy of the Traffic Engineer's report stating the 
reasons for this recommendation and recommending that only part of the block be 
widened for the following reasons: 

A. . The widening will encourage more traffic in the hospital area. 

B. Another block of trees will disappear from the West End. 

C« Accommodation for the ambulance could be made without altering the 
entire block. 

In reply to the points raised in this letter, the City Engineer reports 
as follows : 


/continued 
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Clause 4 Continued 

A. »»The vd.dening of the pavement throughout the entire block has been 
requested by Mr. lisogar who stated in his letter of April 30th 
that the majority of the owners agreed to widen the street on a 
local improvement basis. 

There is a local improvement petition for a 32 foot pavement with 
curbs currently being circiilated among the four affected property 
owners by Mr. lisogar. If this petition is returned sufficiently 
signed, it will be advanced to a Court of Revision for construction 
next Spring. 

If Mr. Lisogar fails to obtain a sufficiently signed petition, 
Lisogar Construction Limited will be required to bear the cost of 
widening the pavement on the north side of the block abutting the 
hotel site (approx. 264 ft.) in accordance with the report approved 
by Council on May 11, 1971. 

The widening is proposed to minimize the congestion which could 
resiilt from the addition of the hotel traffic to the existing 
hospital activity (ambulance entrance and loading and unloading of 
visitors). It is unlikely that the additional width of S feet 
will encourage use by vehicles other than those destined for one of 
the establishments within the block. 

B. There are 17 Hawthorne trees on the boulevards of this block. 
These trees ai-e small enough to be moved and funds will be provided 
in the paving project either to move these trees or replace them 
with a species that is more suitable for the West End development, 
depending on the Parks Board recommendation. 

C. As stated previously, the need to widen the pavement in the vicinity 
of the crossing resiilts from the traffic movements generated by both 
establishments rather than solely ambulance use. Although the 
greatest concentration of traffic will be in the eastern portion of 
the block, widening of the pavement throughout the entire block has 
been requested by some of the property ov/nerso Accordingly it is 
proposed at this time that a sufficiently signed petition be received 
before this project proceeds. 

I RECOMMEND that City Council reaffirms the recommendations in the 
report approved May 11, 1971. " 

Your Board RECCMMENDS the foregoing report of the City Engineer be 

adopted. 


INFORMATION ; 

5. Sewer Effluent; Fraser River 

l^e Clt:y Engineer and Medical Health Officer report as follows: 

"Earlier this year a letter was received by the City from the Chief 
Administrative Officer for the Township of Richmond stating that the Richmond 
Council had requested that other municipalities in the Lower Mainland be 
approached '...to seek their views with regard to setting up a liaison 
coirmittee for the purpose of meeting together to discviss treatment standards 
for the Fraser River'. 

In our opinion there is no need for a separate liaison committee 
since the Regional District through the Greater Vancouver Sewerage and 
Drainage District represents the various mmicipeLLities and has the res- 
ponsibility for meeting the standards set by the Senior Governments." 

Your Boeird svibmits the foregoing report of the City Engineer and 
'the Medical Health Officer for Council INFORMATION. 
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6 . Harbour Park Developments Limited 

The Corporation Counsel reports as follows: 

"Section 12 of the agreement between the City of 
Vancouver and Harbour Park Developments Limited 
provides that that company shall pay to the City 
not later than the 1st day of April, 1971, the 
sum of $135,000.00 and upon receipt of this sum 
the City shall convey the title in fee simple to 
Gilford Street-end to Harbour Park Developments 
Limited free and clear of all encumbrances, and 
will release and quit-claim the City»s rights, title 
and interest to the waterlot abutting thereon. 

This sum of money was paid to the City on April 
1st, 1971, and the City is obliged to carry out 
its terms of the agreement. The necessary reso- 
lutions have been prepared and appear on the Agenda 
under 'Motions*." 

YOUR BOARD submits the foregoing report of the Corpora- 
tion Counsel for the INFORMATI'ON of Council. 

(circulated for the information of Council are copies of the 
motions . ) 

RECOMMENDATION AND CONSIDERATION 

7. Tender No. 57-71-8 Supply and Delivery 
of 4", 6", 8", 12" and 18" Water Pipe 
(Approx. 1 Year's Supply) 

The City Engineer and Purchasing Agent report as follows! 

"Tenders for the above were opened by your Board on June lU, 1971 and 
referred to the City Ehgineer and Purchasing Agent for tabulation and report. 
A tabulation is attached. All taxes and charges are included. 

This tender is being referred to City Council because the amount of the 
award is over $^0, 000 and, in the case of one item, union status is involved. 
Five firms submitted tenders which met specifications and two firms submitted 
tenders which did not meet specifications because they offered either Asbestos 
Cement Pipe or P.V.C. Plastic Pipe. Therefore, the following comparisons only 
consider pipe which meets specifications. 

The tender and specifications called for - 

SCHEDULE I - 6" Cast Iron Pipe 

SCliEDULE II - h", 6", 8", 12" & I8" Ductile Iron Pipe 
SCHEDULE III - 18" Steel Pipe (two alternative types) 

Only one type of each size of pipe is to be purchased i.e. Ductile Iron 
Pipe as called for in Schedule II is the most desirable type but alternatives 
for 6" pipe and 18" pipe, in Schedules I & III respectively, were called to 
determine if the price difference was sufficient to justify accepting either 
Cast Iron or Steel Pipe in these sizes. 

We are recommending that only IXictile Iron Pipe be purchased because - 

(a) In the case of 6" pipe - Canron Ltd. submitted the low bid for 
both Cast Iron Pipe at an estimated cost of $$5,000 
and Ductile Iron Pipe at an estimated cost of $67,5UO 
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There is a cost difference of $12,540 or 18^/o but when 
installation costs are considered the percentage dif- 
ferential is reduced to approximately 6% and because 
Ductile Iron Pipe is made of a structurally superior 
material it is worth the additional cost. 

(b) In the case of 18" pipe - Interpr ovine ial Steel & Pipe Ltd. 

submitted the low bid for steel pipe at an estimated cost 
of $15,936 

and Canron Ltd. submitted the low bid for Ductile Iron 

Pipe at an estimated cost of - $17,66U 

There is a cost difference of $1,728 or 10.85? but because the 
wall thickness of Ductile Iron Pipe is $2% greater than steel 
pipe, it will give a considerably longer maintenance-free life 
and we believe that the longer life more than offsets the additional 
cost. 

RECOMMENDATIONS; 


We recommend acceptance of the low tenders for Ductile iron Pipe as follows 

Canron Ltd. for U", 6" & l8" pipe at an estimated total cost of $87,580 
and 

John Davidson Ltd. for 8" pipe at an- estimated total cost of $87,1+00, 
including Provincial Sales Tax. 
CONSIDER/ITION; 


12" Ductile Iron Pipe - The lowest bid was submitted by Crane Supply 
for Stanton Pipe manufactured by non-union labour in Ontario. The 
lowest bid for pipe manufactured by union labour was submitted by John 
Davidson Ltd. for pipe made by Anthes Western Ltd. in Alberta. A 
comparison of bids is as follows - 

Crane Supply John Davidson Ltd . Difference in $ Difference in % 

(non-union) (union) 

$li7,530 $50,050 $2,520 5.3^ 

ifour Board 

RECOMMENDS that 

(a) the report of the City Engineer and Purchasing Agent 
respecting 4", 6", 8" and 18" Ductile pipe be approved; 

(b) the 12" Ductile Pipe Bids be for Council CONSIDERATION; 

(c) all contracts be satisfactory to Corporation Counsel. 


8. Request to Establish Information Booth and 
Solicit Donations on City Street Allowance 

The City Engineer reports as follows: 

"We have received a communication from the Stanley Fountain Residential 
Society requesting permission to establish an information booth on the sidewalk 
at the intersection of Alexander Street, Powell Street, Carrall and Water Streets 
during the week of July 17th to 25th, 1971. This booth will house two men who will 
disperse information about the Society's aims. The actual placement of the 6 foot 
by 4 foot booth which would be removed overnight will be on the south side of 
Alexander Street 25 feet east of the east property line of Carrall Street immed- 
iately adjacent to the Hotel Europe. The Manager of this hotel has indicated that 
he has no objections to this placement of the booth. 

/continued . . . 
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The 4- foot lateral width of the booth will not imduly restrict the low 
pedestrian volimes along this sidewalk and there is no objection to the proposal 
from a Police or Traffic standpoint. 

It is accordingly RECOMMENDED that the Stanley Fountain Residential Society 
be permitted to establish an information booth on the south side of Alexander Street 
25 feet east of the east property line of Carrall Street during the week of July 17th 
to 25th, 1971, provided that: 

A. The applicant enter into an arrangement satisfactory to Corporation 
Counsel indemnifying the City against all possible clEiims that may 
arise from the placement of this booth on City street allowance. 

B. The design, appearance and placement be to the satisfaction of the 
City Engineer. 

The Society also requests permission for ten people to solicit for donations 
to the Society in the area of Maple Tree Square during the Sea Festival week of 
July 17th to 25th. This coiild be considered as a Hag day' and this matter is 
therefore referred for Covincil's Consideration. 

Your Board RECOMMENDS that the foregoing Recommendation of the 
City Engineer be adopted. The matter of the 'tag day' is 
referred for Council's CONSIDERATION, 

(Copies of the communication from the Society dated June 11, 1971 
are circulated for the information of Council.) 


RECOMMENDATION : 


9, Major Sewerage and Drainage Projects 

Required for Pollution Control 1971-76 

Further to the City Engineer's report to Council dated January 18, 1971, 
i;he City Engineer and Director of Finance rep>ort as follows: 

"Rising public concern about the increasing and uncontrolled pollution of the 
Environment has prompted the Federal and Provincial governments to enact legislation 
to regulate and as far as possible, eliminate pollution. 

nh particular the Provincial Government's Pollution Control Act of I967 and the 
l|970 amendments to it require any construction, alteration or extension of a system 
of sewerage to be approved by the Minister of Lands, Forests and Water Resources and 

permit issued granting their approval. Existing facilities mast also be regis- 
tlered with the Provincial Government and permits obtained for existing outfalls under 
provisions of the I967 Pollution Control Act. In I969 the Pollution Control Board 
issued a policy statement on behalf of the Government including the following points :- 

' (a) That discharge of untreated domestic sewage to enclosed or confined 
bodies of salt water be prohibited where there is any doubt as to 
the adequacy of the flushing effect of the tide. 

(b) That the discharge of untreated domestic sewage to any body of fresh 
water such as a lake, a river, or a tributary to a river, be prohibited. 

(c) That, regardless of the flushing action or assimilative capacity of 
salt water bodies, the discharge of untreated domestic sewage be pro- 
hibited in any area designated by order as a recreational water or 
beach area. 


(d) That, insofar as health matters are concerned, the Health- Department 
is to set quality standairds of the receiving waters to protect the 
public health and the Pollution Control Branch will ensure that any 
permit issued contains prescribed effluent standards to ensure com- 
pliance with the Health Department standards. 
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(e) That, where a sampling program is to be undertaken in any area where 
there is a matter of health significance, it shall be deemed expedient 
that such a program shall undertake to co-ordinate the respective 
interests of the Health Department and the Pollution Control Biranch 
in a single joint effort. 

These policy declarations are carried out through the issue of control 
permits . ' 

To date, the principle basis for the sewering of the City was by means of a 
combined system, that is the storm water and sanitary sewage carried in a common 
pipe. During storms the quantity of storm water entering the system may be hundreds 
of times the dry weather or sanitary flow. To convey this flow to a treatment 
plant and treat it would require ijnpracticably large and costly facilities. There- 
fore to keep the size of these facilities within bounds, the combined system must 
contain a number of overflows to relieve the system when it becomes overloaded with 
storm water. 

Ideally, to comply with the new legislation it would be necessary to change 
the City's existing combined system ?nto a separate storm and sanitary system. 
Time and cost will not permit the ideal solution to be realized for many decades, 
however, as a practical solution, it is proposed that separation of the City's 
system be carried out progressively in: 

a) All new subdivisions. a xr t, n r ..n 

; N.B . a; Se b; 

b) All areas where, because of topography, the sanitary ) are a continua- 
flow must be pumped to reach a trunk sewer connected ) tion of present 
to the treatment plant. ) policy. 

c) Such areas where the existing system has become inadequate and must 
be replaced either due to changes in land use or failure of the 
system, (e.g. Fairview Slopes, West End, Downtown, False Creek 
Flats, South of Marine Drive to Fraser River, Kitsilano). 

Because of the urgency of the work, a revised program of construct- 
ion by the City together with an accelerated program to be undertaken by the 
Greater Vancouver Sewerage & Drainage District is proposed as the initial step 
in moving towards improved pollution control. 

The Sewerage District's projects are set forth in their report 'Consolida- 
tion of Amendments to the Rawn Report' dated April 1970. It is envisaged that 
the City will construct the complimentary installations to those of the Sewer 
District's facilities in the Fraser River, Vancouver Harbour and West End 
areas together with general repairs and renewals to the existing systems as 
these become necessary. 

The recommendation is based on the assumption that the facilities shown 
in Plan 'A' by the Greater Vancouver Sewerage and Drainage District previously 
scheduled for construction by 1986 will now be constructed together with 
sewerage and drainage of False Creek and other major facilities within the next 
five years. The contents of this report have been discussed with the Greater 
Vancouver Sewerage and Drainage District's Commissioner, Mr. Bunnell, who 
advises that his organization can design, finance and construct its portion 
of the work within the next five years if his Board so directs. 

The plan of sewerage and drainage of the False Creek flats was adopted 
by Council in a report on the 18th January, 1971 and costs are based on the 
assumption that the C.N.R. will contribute the $3,312,000 chargeable to them 
under the 1913 Agreement. 

All costs shown have been adjusted to the Engineering News Record's cost 
index of 1600 (anticipated cost in December 1971). 
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TABLE 'A' - CAPITAL EXPENDITURE 




Ai. reauy 



Total 

Authorized by 
1971-75 Five- 
Year Plan & 
G.V.S.S. D.D. 
Plan 

Balance 


Proposed 
Program 

Requiring 
Authority 

Greater Vancouver 




Sewerage & Drainage 




District (on behalf 




of City). 

$ 13,113,000 

$ 6,727,000 

$ 6,386,000 

City 

$ 17,128,000 

$ 10,150,000 

$ 6,978,000 


The City would have additional borrowing of $6,978,000 and would be 
responsible for the debt charges on $6,386,000 of accelerated borrowing by 
the Greater Vancouver Sewerage 5c Drainage District (accelerated from a final 
year of 1986 to 1976). 


The carrying cost of this debt would affect the City's budget as 
follows, also shown cm the operating costs. 

The estimated expenditure by uhe Greater Vancouver Sewerage & Drainage 
District that might qualify for the 25% forgiveness and Federal interest rates 
is 10% resulting in a forgiveness of approximately 2% on the Greater Vancouver 
Sewerage & Drainage District debt. None of the City work qualifies. Therefore 
the Federal aspect is not significant and may be ignored in the following 
table. 

TABLE 'B' - ESTIMATED ADDITIONAL DEBT CHARGES AND OPERATING COSTS 



, DEBT 

CHARGES 

Additional 

Operating 

Costs 

(1971 dollars) 

Addition 
Per Year 

Cumulative 

1972 

$105,000 

$105,000 

$ - 

1973 

$275,000 

$380,000 

$ - 

1974 

$275,000 

$655,000 

$ 36,000 

1975 

$275,000 

$930,000 

$ 36,000 

1976 

$275,000 

$1205,000 

$ 48,000 

1977 

$275,000 

$1480,000 

$ 48,000 


Note 1 ; The debt charges are calculated on the basis of a 20-year 

sinking fund bonds and therefore the charges would continue 
for 20 years after the construction is started and the money 
borrowed. 

Note 2 : Should the City be unable to obtain the C.N.R.'s share under 
the 1913 Agreement, there will be additional debt charges of 
approximately $330,000 per year. 

It should be noted that the anticipated capital expenditure by the City 
exceeds by $6,978,000 (based on 1971 dollars) the amount provided for sewer 
construction in the City's Five-Year Capital Works Progriim approved by Council 
on the 20th and 27th January, 1970, and it is within the City's capacity to 
support this additional borrowing in the future. This increased rate of 
expenditure is required to provide pollution control at the earliest possible 
time and will entail increase in the staff of the Sewer Design Branch. This 
report also has the concurrence of the City's Medical Health Officer, Dr. Bonham. 

The Director of Finance reports as follows: 

'The additional borrowing by the City would be approved in principle by 
Council at this time, property owner approval being not required for sewer 
purposes, the actual borrowing authority being Council approval .of the by- 
laws authorizing specific issues of City bonds as the cash is required. 
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On February Ath, 1969 the Debt Charges Fund as recalculated was approved 
by Council. This recalculation showed that by utilizing the Fund, Debt Charges 
could be held to an average increase over the previous year of about 5% until 
1980, beyond which, vrtiile it is difficult to predict, the indications are that 
the rate of increase would be less than 5%. Debt Charges included in the 
annual Sewer District levy are covered in the calculation. 

Borrowings in 1969-1971 are lower than predicted and it is indicated 
that the Debt Charges on the additional borrowing referred to in this report, 
including that of the Sewer District, can be supported within these rates of 
increase in Debt Charges previously approved by Council. This is possible 
because the delay of borrowing, both City and Sewer District, leaves monies 
in the Fund which it was anticipated would be required for Debt Charges for the 
period of delay.' 

We RECOMMEND that this program be adopted and that the Greater Vancouver 
Sewerage and Drainage District be requested to carry out their portion of the 
program over the next five years." 

Your Board RECOMMENDS that the foregoing report of the City Engineer and 
Director of Finance be adopted. 

(Copies of Plan A are circulated for the information of Council.) 


10. Water Works By-law Revisions 


The City Ehgineer reports as follows :- 

"Certain revisions to the Water "Works E^law are proposed for reasons as 
stated herein. 

Two items are brought forward for review :- 

A. Schedule A and Schedule G. 
Bj Air Conditioning. 

ITEM (l) SCHEDULE A CONNECTION FEES AND 
SCHEDULE G METER INSTALLATION FEES 

In December, I969, Council adopted a report recommendation to initiate a 
Meter nhstallation Fee. The reasons were:- 

A. To avert an increase in Connection Fees. 

Bi To encourage customers to locate meters on their own property. 

Because of problems associated with the installation of meters on private 
property, the saving anticipated in the I969 report has not to date been realized. 
Accordingly, Schedule A Connection Fees do not substantially recover the cost of 
installing service pipes to new buildings. Since recovery of cost is 

Council Pblicy, the Connection Fees should be increased. They have remained 
unchanged since I967. In the larger sizes. Schedule G fees for meters on City 
property do not match installation costs and should be increased. 

The present and proposed fees are:- 
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SCHEDULE "A" CONNECTION FEES 


Service Pip6 Size 

Present Fee $ 

Proposed Fee "$ 

3A" 

155 

230 

1" 

195 

360 

1.1/2" 

280 

U90 

2« 

ii20 

630 

J 

o IP 

u f p 

li" 

875 

875 

6" 

1, 120 

1,120 

Q II 

o" 

T lor* 

1, 500 

10" 

1,550 

lj800 

12" 

1, 675 

Ij oOO 

SCHEDULE "G" 

FEES FOR INSTALLATION OF WATER METERS 

ON STREETS 

Size of Standard 



Ifeter — 

Present Fee $ 

Proposed Fee '$ 

5/8" 

no 

110 

3/li" 

no 

110 

1" 

no 

no 

1.1/2" 

135 

135 

2" 

m5 

lli5 

3" 

600 

650 

Schedule "G" 

Fees for Installation of Water Meters 

on Streets 


Size of Standard 

Meter Present Fee $ Proposed Fee $ 

U" 670 1, 000 

6" 1,050 1,100 

8" 1,050 1,200 

10" 1,050 1,300 

Size of Fire Line 
(Low Head Loss) Meters 

h" 900 1,300 

6" 1,200 1,750 

8" 1,300 1,900 

10" NOT GIVEN 2,100 

ITEM (2) SECTION 13, AIR CONDITIONING 

The %--Law states that, of the non-recirculating variety, only air con- 
ditioning units using 7.1/2 g/m or less can be installed, and these must be 
separately raetercxi and the water use charged at the rate of 25 cents per 100 
cubic feet. 

The ^Law, does not state a limit to the number of air conditioning units 
which may be installed in any one premises. 
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The 2$ cent unit rate does not offset the total of capital losses which are 
due to:- 

A. The initial connection, and 

B. Consequent improveanents to the water system. 

Jhitial connection losses are incurred because of the high CQst of working 
in the downtoxm area (where the units are being installed), and in addition, the 
meter installation is free. 

Consequent improvements to the system will be necessary since a large number 
of such installations will necessitate additional feed mains. For example, each 
installation adds the equivalent of water use of one quarter acre of fully 
developed downtown area. 

In. order to defray the cost of system improvements because of water use for 
small air conditioning units and to remove the capital loss due to initial instal- 
lation, it is proposed that the special metered rate be replaced by an annual 
flat charge of $li4.0 for every unit which may draw 7.1/2 gallons per minute or 
less, such annual charge not to be prorated. 

I RECOMMEM) that Schedules A and G fees of the ¥aterworks Ety^law be set as 
detailed herein, and flat rates instead of metered rates will be applied to users 
of non-recirculating air conditioning units as detailed herein, and the 
Corporation Counsel be instructed to draft and bring forward corresponding 
amendments to the ^^Law." 

Your Board 

RECOMMENDS the foregoing report of the City Bigineer be adopted. 


FOR ADOPTION SEE PAGE(S) - 
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BUILDING AND PLANNING MATTERS 

RECOMMENDATION 


1. Charaplain Heights - Site #21 

Public Housing - (FP 18) : Approval 
of Design and Rezoning Application 

The Director of Planning & Civic Development reports as follows: 

"On March 26, 1970, the City formally requested the senior govern- 
ments to investigate provision of public housing on Site 21, 
.3.594 acres. Area A, Southeast Sector. 

On September 29, 1970, Council approved the approximate number and 
distribution of dwelling units, and moved: 

"FURTHER THAT the City Council request the senior governments 
to include ... facilities for recreation." 

This report 

a) brings forward the design for Council approval 

b) recommends that the site be zoned CD-I from RS-1 to acconmo- 
date the development. 


1. PROJECT DESIGN 


The consultant architects, Downs/Archambault , in consultation 
with officials of all three levels of government, have now 
produced a design which has been approved by both Central Mort- 
gage & Housing Corporation and the Province. The approval of 
the City Council is required in order that instructions for the 
commencement of working drawings can be given by CMHC. 


The scheme proposes 100 units of development in line with the 

original feasibility studies. The breakdown in type of units 
is : 

37 1-bedroom units (apartments) 

32 2- " " (town houses) 

19 3- " " " 

8 4-"" " 

4 5- 

100 units total 


On a 3.59 acre site this gives a floor space ratio of 0.60 approxi- 
mately (excluding most cellars). The density is 29.4 units per acre. 
An activity centre is provided. 

The total project's estimated cost is $ 1,619,240 and is acceptable to 
the senior governnents on the basis of these cc sts and within thcir 
existing authority. An estimated full recovery rental of just over 
$160 per month would amortise the project. Subject to confirnation 
of actual cost at time of construction, this contemplates an actual 
average rental of $70 per month and a subsidy of $90 per month 
(rounded figures). 

It is anticipated, subject to Council's approval, that working draw- 
ings will be commenced immediately with a tarqc:t dvite for tender call 
of OcLobor 1st. It is estimated that from start to completion of 
construction will bo less than twelve months. 


cont ' d 
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The design is well conceived and as good as could be anticipated 
in terms of privacy and attractiveness of environment, bearing 
in mind the relatively high density required for financial feasi- 
bility. 

The Design Panel, in review of the concept at a slightly earlier 
stage, stated that they were generally pleased with this design. 
The early concept sketches they felt showed promise for an inter- 
esting layout. 

The Technical Planning Board recommend the approval of the design 
subject to some further discussions to the satisfaction of the 
Director of Planning re garbage collection, vehicular access to 
units, fencing and cellar .bedroom units (5-bedroom units) , the 
design to be not unduly bent to obtain the 5-bedroom units. 

2. REZONING CD-I FROM RS-1 

The rezoning of the site has been withheld pending determina- 
tion of the design concept. Council is asked to authorize the 
Director of Planning to make application for rezoning at this 
time, based upon the above design concept. 

The Technical Planning Board, on June 25th, 1971 recommended 
that the application of the Director of Plannina for the rezon- 
ing of jfeL 00 of Lola j?^nf IT ' fe-f -^."f? . 1/4 and Vtna , of Ljit G fflf n^ 
■ 1/2, D.L. — 3-^ from RS-1 One-Family Dwelling District to CD-I 
Comprehensive Development District be approved subject to the 
following conditions: 

1. The uses be apartments and townhouses only, with customarily 
accessory uses and off-street parking. 

2. (a) The detailed scheme of development to be first approved 

by the Technical Planning Board having regard to the 
location of the building on the site, the provisions of 
adequate open space, location of service facilities and 
off-street parking 

(b) The floor space ratio not to exceed 0.75 

(c) The maximum of height of any buildings to be two 
storeys plus basement or cellar. 


It is RECOMMENDED that: 

1. Council approve the design as submitted and ask the senior 
govornmontG to proceed on this basis with working drawings 

2. Council instruct the Director of Planning to make application 
for rezoning the site to CD-I on the basis of this report and 
proceed directly to Public Hearing. 

Further that Corporation Counsel be instructed to draft the 
necessary bylaw." 

Tour Board RECOMMENDS that the recommendation of the Director of 
I'lanning and Civic Development be approved. 

(Copies of the Plans are circulated for the information of 
Council. ) 
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CONSIDERATION 


2. 1st & Rupert Street: 

Change Retail Store to Restuarant 

"Under date of June 4, 19 71, the Board of Administration 
submitted a report of the Director of Planning & Civic Development 
on the request of Cedarhurst Properties Limited for an expansion 
of an existing restaurant into the adjacent vacant rental space at 
the above location. At that same time a communication from Mr. W. 
Street, Solicitor on behalf of Cedarhurst Properties Limited was 
submitted to Council whereby Mr. Street requested permission to 
appear before Council if Council did not approve the first suggestion 
contained in the Board of Administration report. Council approved 
suggestion number two (2) of the report in question and did not take 
any action on Mr. Street's request to appear. 

Mr. Street has again written to Council requesting permission 
to appear on behalf of his client, Ray's Kitchens, the tenant 
requesting the expansion in to the vacant retail space, and the 
following is quoted from Mr. Street's letter: 

'We have now had an opportunity of communicating Council's 
action to our client, Ray's Kitchen, and they have now 
instructed us to request permission of Council to appear 
as a delegation and speak to the matter. 

Our clients feel that permission for two years only would 
not be sufficient to amortize the capital investment 
contemplated in the extensive renovations of their res- 
taurant operation and although we have advised them that 
the permission would probably be extended beyond the two 
years, they, feel that it would not be prudent to expend 
some twenty thousand dollars and run the risk that it 
would be lost at the end of a two-year period. ' " 

Your Board brings the request of Mr. W. Street forward for the 
CONSIDERATION and instruction of Council. 

(Copies of the Board of Administration report. Building and 
Planning matters. Clause 2 dated June 4, 1971, and an 
extract of the Minutes of Council dated June 8, 1971, are 
circulated for the information of Council.) 

DELEGATION REQUEST 

S/W Corner 12th Avenue 
and Gamble Street 

The Director of Planning and Civic Development reports as follows: 

"Mrs. J. Rogers of the Woman's Christian Temperance Union has by letter 
dated April 8, 1971, to City Council raised eicht points concernina the 
rezoning of property at tha south-v/est corner of West 12th Avenue and 
Cambie Street. 

City Council followinci a Public Hearing on March 26, 1970, approved an 
application of Lort « Lort Architects on behalf of Mr. B. Wosk to rezone 
property at West 12th Avenue and Can^bie Street (Lots 8, 9, A & B of 10 S 
11) from an RM-3 Multiple Dv/elling District and a C-2 Coir^mercial District 
to a CD-I Comprehensive Development District. Council's approval was 
subject to certain conditions. 
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City Council at a Public Hearing on December 14, 1970, approved a further 
application as received from Mr. Lort en behalf of 'Ir. B. Wosk to 

permit an additional use (Beverage Room Facilities) in the CD-I 
Comprehensive Develop.rent area. 

For the Public Hearing on December 14, 1970, the legal notice was inserted 
in the Province and the Vancouver Sun daily newspapers for two consecutive 
days, December 4th and 5th. The legal notice being as required" by 
Section 566 of 'the Vancouver Charter. 

Courtesy letters advising of the Public Hearino were also sent out to 
22 adjacent property owners (as recorded on City Assessment records.) 
as is done for all rezoning applications being considered by Council at 
a Public Hearing. 

The owners of the same 22 properties also received courtesy letters regarding 
the previous Public Hearing held in March 26, 1970. 

The main purpose of the courtesy letters is to assure that immediate 
property owners are aware of the application. In.no way does any such 
notification restrict any person from appearing and making representation 
to City Council at the Public Hearing. The Vancouver School Board and 
Provincial Government as adjacent property owners were both sent courtesy 
letters but no replies were received. 

With reference to items 4 to 7 in Mrs. J. Rogers Letter: - 

In my opinion the representations made and suomitted to Council were 

considered in the same manner as any other Public Hearing. 

With reference to item 3:- 

The Technical Planning Goard in the Board of Administration report dated 
October 16, 1970, dealing with the request to add beverage room facilities 
as a permitted use advised that:- 

'Under the provisions of the Zoning and Development 
By-law a beverage room (beer parlour) has always been 
taken as a retail business, being an outright use 
in all commercial districts other than C-1 (local) 
and a Development Permit would have to be issued 
provided the development met the requirements of 

the Zoning and Development By-law including off- 
street parking, off-street loading etc' It is 
also noted the licensing of beverage rooms, cock- 
tail lounges, is controlled by the Provincial 
Government. ' 

I recommend that the letter to City Council be received and Mrs. J. 
Rogers be provided with a copy of this report." 


Your Board submits the foregoing report for the CONSIDERATION of 
Council. 

(Copies of Mrs. J. Rogers letter dated April 8, 1971, are 
circulated for the information of Council.) 
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4. Conversion of Vacant House Located at 
1059 Howe Street for Use as an Office 

The City Building Inspector has received a request from Roote- 
Sinclair Insurance Managers to convert an old dilapidated house 
at 1059 Howe Street for use as an office. 

The building is located in No. 2 Fire Limits and is non-con- 
forming with respect to the present Building By-law requirements. 
The present assessed value of the building is $1,900 and the 
value of improvements proposed by Roote-Sinclair would amount 
to $4,850. Section 1.10.6 of the Building By-law provides for 
alterations and repairs to be carried out with permission of 
the Building Inspector up to 100% of the assessed value. 
However, provision is also made for the applicant to appeal to 
Council for a relaxation of this restriction and in this respect 
reference was made to this in Mr. R.W. Roote's letter of June 17, 
1971, addressed to His Worship the Mayor. 

The City Building Inspector advises that he would not be opposed 
to conversion of this building provided the applicant is prepared 
to comply with the requirements of the 19 70 National Building 
Code. This would involve structural work to reinforce the floor 
system, the provision of adequate exit facilities, blocking up 
windows on the side walls and providing fire protection to the 
walls and floors. It is recommended that the 1970 National 
Building Code requirements for non-combustible side walls should 
be relaxed in this case in favour of the provision of one-hour 
combustible walls since the former provision would be tantamount 
to re-building the entire building. With regard to the exit 
facilities, however, it will be necessary to remove all *winders 
from the exit interior staircase since these are not permitted 
in exit stairways either under the National Building Code or the 
Vancouver Building By-law. 

*"Winders" are triangular treads which enable 
a 90° turn within the run of the stairs. 

four Board concurs with the City Building Inspector's recommendation 
in this matter and submits this report for Council CONSIDERATION. 

). 24-Hour Intercom Service: 
Apartment Buildings 

The Pacific Apartment Management Association have pointed out 
by letter that some apartment buildings are wired so that their 
intercommunication systems shut off automatically at a pre- 
determined time. The Association states that in their view this 
should not be since persons calling at the apartment building at 
a late-night hour are unable to rouse the occupants of a particular 
suite. They feel that there should be a municipal by-law passed 
making it illegal for the intercommunication system to be turned 
off. 

The City Building Inspector has reviewed the matter and advises 
that no technical problems are involved. He points out that a 
counter-argument to that of the Association is that apartment 
dwellers may want to have the system shut off at e.g. 11 or 
12 o'clock at night in order that they will be assured of no 
disturbance while they sleep. In case of a real emergency they 
could be called on the telephone. 

Tour Board places the matter before Council for their CONSIDERATION. 
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INFORMATION 

61. Block 42 - 52 Development 

Design of Proposed IBM Building 

llhe Director of Planning and Civic Development reports as follows: 

"On June 8, 1971, the Board of Administration submitted a report 
of the Director of Planning and Civic Development as a result 
of Council's instructions regarding advice as to how the City 
can give effective consideration to the proposal to develop the 
IBM Building in similar architectural design to the Toronto 
Dominion Bank Building in the Pacific Centre project. Among other 
matters stated it advised as follows: 

'If Council wished, the Director of Planning could 
negotiate with Fairview for a change in external 
treatment of the second tower. However, the developer 
is not sympathetic to any change; also, the Department 
feels that it would be advisable for the second tower 
to match the first, given that they are part of the 
same complex and of identical height. ' 

City Council then passed the following resolution: 

'That the Director of Planning and Civic Development 
request the Design Panel to comment on the proposed 
second tower. ' 

The Design Panel met with the project architects on June 24, 1971, 
and the results of its deliberations are contained in a separate 
report (Appendix 1) attached." 

^ our Board recommends that the report of the Director of Planning and 
Civic Development be received for INFORMATION. 

(Also attached for the information of Council is a site plan 
showing the approximate location of the three towers and 
related open space.) 

Terminal Railways and Freight Movement 
Port of Vancouver Development Committee 

Council on February 17, 1970, when considering the Board of 
Administration, Building and Planning matters. Clause 5 re the 
cbove subject, requested that the City's representative on the 
I ort of Vancouver Development Committee discuss with the Executive 
cif the Port Committee whether they believe there is a need for a 
r ew independent examination of railway operations and freight 
4ovements in Greater Vancouver. This matter was raised at the 

ort Development Committee meeting, and as per the attached and 
dnder date of June 10, 1971, the Port of Vancouver Development 
Cfommittee advised as follows: 

"Whereas the City of Vancouver have requested the Port 
of Vancouver Development Committee to report on the 
feasibility of a Terminal Railway for the Port of 
Vancouver 

And Whereas a report has been received from the 
Railways and reviewed by the Sub-Committee on 
Physical Distribution, Crossings and Roadways 

Therefore be it resolved that the Port of Vancouver 
Development Committee are of the opinion that no 
Port Terminal Railway is necessary and further that 
the City of Vancouver be so advised and supplied with 
a copy of the Railway Report." 

A copy of the letter of the Port of Vancouver Development 
dommittee dated June 10, 1971, plus the report referred to are 
circulated for the information of members of Council. 


Your Board submits the above for the INFORMATION of members of 
Council. 
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RECOMMENDATION 


8. Replacement for Courtroom and 
Offices at 513 Main Street 

The City Building Inspector reports as follows: 

"A monthly tenancy to the City of a Courtroom and Judge's office at 513 Main 
Street was terminated by new owners of the building, effective May 31 > 197' • 
Alternatives to provide a replacement Court and office were explored. The 
District Judge, Provincial Courts, Vancouver, approves the following proposal 
and requests that the necessary funds be provided and the work carried out 
immediately. 

(1) Subdivide one of the four Courtrooms at kjS Main Street into 
two small Courtrooms. 

(2) Alter another of the Courtrooms at k75 Main Street to provide 
a Judge's Chamber in th3 form of a semi-private office screened 
off from the Courtroom, 

Old furniture used in the former Courtroom at 513 /lain Street was returned to 
Storel, All necessary furniture for the proposed replacement Courtroom and 
Chamber are av::ilable from surplus, with the exception of necessary built-in 
items and one swivel chair. 



The estimated cost of all necessary alterations to the building, includinn 
partitions, electrical and mechanical work, is $11,9'^'^. The cost of furniture 
is $500, and the estimated total cost is $l2,i+00. 

Funds totalling $2,^+^5, representing unexpended monthly rental of the vacated 
premises, are available in the ?udget of the Provincial Courts. The Annual 
rental cost of the vacated premises ($^+,320) will bo eliminated, and no 
increase in rental expense for i+75 Main Street will be involved. 

The Comptroller of Accounts advises that, if the foregoing project is approved, 
$2,M45 would be provided by a transfer of appropriation within the departmental 
budget and the balance of $9,955 provided by an approor i ati on from the Revenue 
Surplus of prior years pending the results of our quarterly reviews of Revenues 
and Expenditures, 

It is RECOMMENDED that: 

(1) Alex Park S Son Ltd., who were the City's contractors for alterations 
made previously at ^75 Main Street and are well accuainted with the 
building and conditions affecting the work, be engaged to carry out 
the proposed building alterations, at a ceiling price of $8,750,00, 

(2) The City Engineering Department be instructed to carry out the necessary 
electrical work, at an estimated cost of $2,950,00, " 


YDur Board RECOMMENDS that the recommendations of the City Building 
Inspector be approved. 


FOR IIDOPTIOH SEE PAGE(S) J'.^^>, ' 
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SOCIAL SERVICE AND HEALTH MATTERS 
RECOMMENDATION 

1. Mountain View Cemetery Agreement 

with Vancouver Masonic Cemetery Association 

i The Medical Health Officer reports as follows: 

"By a series of agreements, the first of which coniraenced on the 1st day of 
January, 1924, and the last of which commenced on the 1st day of January, 1966, 
the City agreed to set apart certain portions of Mountain View Cemetery for the 
Interment only of the deceased members of the Order of Ar.clent, Free and Accepted 
Masons, or the deceased members of their families. Under these agreements, the 
area to be set aside was delineated, and the City agreed to remove once a week 
surplus earth taken from any grave, necessitated by the grading of any plot 
situate within the defined portion of the cemetery; and the Associacicn for Its 
part agreed to maintain the grave areas, roads, oaths and boulevards In the 
designated portion of the Cemetery. The Association also agreed to continue to 
maintain a Perpetual Care Fund In accordance with the terms of the City's 
"Cemetery By-law." 

These agreements have now expired, but the Association and the City have main- 
tained their relationship upon the basis that the agreements were still In 
effect. The Association has now requested that a new agreement be entered Into 
for a period of five years. In essence, the agreement will provide that the 
area In question will be reserved for the exclusive use of the Masonic Association 
and the Association will maintain the Care Fund and will comply with the 
"Cemetery Act" and regulations of the City's "Cemetery By-law." 

The Corporation Counsel has drafted an agreement which has been approved by the 
Public Utilities Commission, the Masonic Cemetery Association, and the Medical 
Health Officer." 

Your Board 

RECOMMENDS that the Mayor and the City Clerk be authorized to execute this 
agreement on behalf of the City. 

2. Bill 45 - An Act to Amend the Community 
Care Facilities Licenwina ^nt 

a?he Director of Welfare Services has reviewed the above noted 
Act in collaberation with the Chief Medical Health Officer and 
the Director of Permits and Licenses, and reports as follows: 

"The Community Care Facilities Licensing Act administers 
the licensing and standards of operation of a variety of 
facilities including: 

Day Care Centres 
Nursery Schools 
Boarding Homes 
Residential Schools 

Personal Care Homes (such as Taylor Manor) 

Hostels (such as Pacific Hostel, Alexandra Neighbourhood 
House, Continental Hotel, Inner-City Hostel, etc.) 

(a) Responsibility for the administration of this Act has 
now been transferred from the Department of Rehabilita- 
tion and Social Improvement to the Department of Health 
Services and Hospital Insurance, Operational detail 
will be handled by the Health Branch of the latter 
Department • 


/2 
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Clause #2 Continued 

(b) The shift of administrative responsibility from one 
Department to another in itself makes no change in 
financial support for persons needing care below the 
extensive treatment care level. In other words, the 
responsibility for meeting total or partial costs of 
care of persons in the types of facilities included 
under this Act will still be the responsibility of the 
Department of Rehabilitation and Social Improvement 
and the various municipal welfare departments, 

(c) The new Act makes no provision for change in the amount 
that the Province will contribute toward the operating 
costs of Care Facilities, including Day Care, In 
effect, the major change is the enforcement of the Act 
which has simply been shifted from one department to 
another* 

There is one administrative change contemplated by the 
Provincial Department of Health Services and Hospital 
Insurance which will be of particular concern to the City 
of Vancouver, 

When the Act was under the administration of the Department 
of Rehabilitation and Social Improvement, that Department 
had four social workers and two clerical staff based in the 
City of Vancouver, The Chief Inspector was also based in 
Vancouver; however, the present incumbent has his office 
in Victoria. We can only assume that the rationale for 
having resident staff in Vancouver was because of the 
large number of institutions in and around Vancouver 
govprned by this Act, This Provincial staff worked in 
close harmony with the staffs of the City Departments of 
Health, Social Service, and Permits & Licenses, For 
example, the City Health and Social Service Departments 
made many visits to Care Facilities and provided numerous 
reports to the Provincial staffo 

Recently we were advised by senior officials of the Depart- 
ment of Health Services and Hospital Insurance that they 
will be withdrawing their Vancouver based staff to Victoria, 

Initially, two professional staff will remain in Vancouver 
and, on the retirement of one in 1972, only one will remain. 
However, it is logical to assume that should one retire 
earlier and the other move to another position elsewhere 
in the Provincial service, the Health Branch would replace 
both of these people and locate new staff in Victoria, 
This phasing arrangement is designed solely to accommodate 
the present incumbents. 

In discussion with Provincial officials, we were further 
advised that this transfer of staff to Victoria •..'ill bring 
the City of Vancouver in line with current arrangements 
between the Province and all other municipalities » In 
actual fact there have been three separate airrangements: 

(a) In most parts of the Province, provincial regional 

offices of the Department of Rehabilitation and Social 
Improvement have administered this Acto The shifting 
of administrative responsibility to the Provincial 
Department of Health simply means that the regional 
health unit office will now be responsible for 
investigation, licensing and handling of complaints, 
and submission of annual reportso In effect, the 
shift has simply been from Provincial staff to Provin- 
cial staffo 

/3 Cont'd. 
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Clause #2 Continued 

(b) The Municipalities of Burnaby, Richmond and those on 
the North Shore have handled this assignment solely 
with municipal staff. However, because of their 
proximity to Vancouver, it is probable that the 
Provincial staff based in Vancouver were of considerable 
assistance to these Municipalitieso 

(c) Vancouver City has been handled by Provincial staff 
assisted by City of Vancouver staff. The Provincial 
staff carried out the initial assessments of new Care 
Facilities, handled periodic complaints about living 
conditions and submitted annual reports on each 
licensed facilityo The City of Vancouver staff, 
particularly in the Departments of Health and Social 
Service have made many visits to the facilities and 
have provided regular reports to the Provincial group 
in Vancouver, Withdrawal of the Provincial staff will 
mean that the City of Vancouver will need to provide 
additional staff to fill the gap. 

Section 9 of the old Act and in the new Act states: •Each 
municipality shall investigate every application made within 
that municipality for a license to operate a community care 
facility, shall report and make recommendations to the board 
as required by the board, and shall pei*form such additional 
duties as the board, subject to the approval of the 
Lieutenamt-Governor , may direct by regulation," 

Section 9 of the Act makes it quite clear that the City 
of Vancouver in fact has no choice as to whether or not 
it will carry out the required responsibilities. 

This Act first came into force in 1969. In spite of the 
fact that Section 9 requires the City of Vancouver to 
carry out initial and subsequent inspections, etc, up 
until recently these duties have been assumed by four 
professional and two clerical staff assisted by City 
staff. It is readily apparent that the Provincial staff 
were unable to carry out these duties \7ithout the 
assistance of City staff. With the removal of Provincial 
staff the City Departments concerned will be unable to 
fill the gap, 

RECONMENDED that the Provincial Department of Health 
Services and Hospital Insurance be requested to base 
four professional and two clerical staff in the City of 
Vancouver to operate as in the past, assisted by existing 
staff of City Departments, Should this not be possible 
for the Province to arrange. City Council to request the 
Province to -orovide the necessary funds to acauire a 
minimum of four professional and two clerical staff to 
be employed by the City of Vancouver, and subsequently 
designated to carry out these duties." 


Your Board 


RECOMIIENDS the foregoing recommendation of the Director of 
Welfare Services be adopted. 
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CONSIDERATION 

3 . Spring Street Project 

Your Board submits the following report of the Director of Social 
Planning/Community Development. 

"On April 20, 1971 City Council resolved: 

'that a report on the success of the project be submitted to 
Council following the period ending June 30, 1971, and in the 
report advice be given in regard to alternate programs in 
relation to costs and sources of aid from the Senior Govern- 
ments. Advice also be given of other agencies or Boards which 
could carry out this program on a long term basis, more 
effectively . ' 

Background 

Under the sponsorship and direction of the Department of SP/CD , the 
Spring Street Project^ has been developed as a response to a seri- 
ous gap in services to Vancouver young people who are persistently 
in conflict with the law. 

The Spring Street Project is a community treatment program whose 
purpose is to change delinquent behaviour of boys and girls aged 
9 to 17. It is distinguished froni other youth programs by: 

A. The selection and training of staff who learn to apply confron- 
tation techniques which force kids to face their delinquent 
behaviour and do something about it rather than hide behind 
thinly veiled rationales and excuses. 

B. The method of dealing directly and swiftly with delinquent 
behaviour when and where it occurs. Not some time later. 

The extensive amount of time spent with delinquent young per- 
sons with the purpose of bringing about improvement in their 
behaviour. 

The Youth Squad of the Vancouver Police Department reports that it 
nade 3,398 individual contacts and enquiries and laid 845 charges 
against juveniles in the first five (5) months of 1971. In the same 
period, 791 boys and girls appeared in court and 395 were dealt 
with on an out-of-court basis. An additional 775 were on probation. 

Police, Probation, Children's Aid, School and Parks Boards personnel 
regard the proposed Spring Street Project as a necessary and vital 
youth program to be developed in Vancouver. 

'[•he budget and program of the Spring Street Project front January 1 
to ^lay 31, 1971, while under the direction and supervision of the 
Department of SP/CD is shown on the next page. 


The Spring Street Project, its purpose and method of operation 
have been explained in reports to Council dated June 17, 1970 
and April 17, 1971. It is not repeated here but more detailed 
descriptive material is available through the Department of SP/CD. 


Cont'd 
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Cost of Program 
Number of Staff Employed 
(c) Street Program: 


(Social 5) 


$9,989.22 
3 


(i) Confrontation re drugs and theft 30 

(ii) Intensive street work relationships 
established 22 
Success (noticeable behaviour change) 6 
In Limbo (no trouble - no behaviour change) 3 
In further trouble 3 

(iii) Part-time work found 30 
Temporary full-time work found 4 
Family counselling provided 14 

(d) Centre Program - 1262 East 6th Avenue: 

Present enrolment H 

Counselling re more intensive academic experience 2 

Pursuing correspondence courses 1 

Full-time job, returning to school in September 1 

Langara College 1 

Moved 2 

Total enrolment 17 

(e) Total Unduplicated Individual Contacts 

(Street and Centre programs combined) 62 


(f) Cost of Intensive Work With 29 of Most Seriously 
Delinquent and Needy of 62 Youths Contacted 


2. 2 1/chi Id/day 
68. 5 1/chi Id/month 
806. 65/child/year 


(g) Comparative Costs: 

(i) Per capita pupil cost of secondary school 
education per year; 
school term or 300 

project staff have dealt with have failed 
at least one year) 


; 2 based on 10 month 
days (All youths the 


2. 02 /child/day 
60. 60/child/month 
650. 00/child/year 


(ii) Cost per child at Brannan Lake School 
For Boys-^ 


:^eview Committee Report 


18. 00/chi Id/day 
540. 00/child/month 
6, 570. 00/child/year 


A Review Co.Timittee composed of officials representing Police, Pro- 
bation, Children's Aid Society, School 13oard, Parks Board, Social 
.Jcrvice, Social Planning/Community Development and United Community 
.services held several meetings in April and May to review and assess 
:he Spring Street Project, consider auspices and provide the infor- 
mation requested in Council's motion of April 20, 1971. Their 
recommendations, apJproved by the Joint Technical Committee re: 
Social Planning on June 23, 1971, are as follows: 


'Annual Report 1969-70, Board of School Trustees of Vancouver 
^Director, Brannan Lake School for Boys 


Cont'd. 
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Clause #3 Continued 

(a) The Boys' Clubs of Vancouver be requested to provide the organi- 
zational auspices for the Spring Street Project subject to the 
following conditions: 

(j^) That the Spring Street Project function as an independent 
unit within the existing framework of the agency. 

(ii) That there bo a Reference Panel consisting of representatives 
from the Police Department, Probation Department, Children's 
Aid Society, School Board, Parks Board, Department of SP/CD 
and Boys' Clubs to select a project Director and continue as 
an Advisory Body to the project. 

(iii) The Spring Street Project must be permitted great flexi- 
bility and maintain its unique approach to behaviour change. 

(iv) The program must not be absorbed into or become part of 
existing agency programs. 

(t>) Cost-sharing be solicited from the Province and United Community 
Services in addition to City funding and 50% Federal cost- 
sharing under Canada Assistance Plan. 

(c; A research component to evaluate its effectiveness be an inte- 
gral part of the Spring Street Project. 

Proposed Budget - July 1, 1971 to June 30, 1972 

(a) To Continue Operating Existing Program -. 


July and August, 19 71 

@ $2,000/month $4,000 

(d) Project Staffing - September 1, — 
1971 - June 30, 1972 

Project Director @ $J,lOO/month 11,000 

Centre Supervisor @ $, 700/month 7,000 

Full-Time Staff (5) © $ 500/month 25,000 

Part-Time Staff (10) (3) $ 150/month 15,000 

Secretarial Staff (2) @ $ 400/month 8 . 000 

$70, 000 

Employee Benefits 5 , 000 

Total Salary Costs $75,000 

[c) Rent (including Heat, Light, Phone) 5,000 

d) Program Expenses 4,000 

e) Transportation 2,000 

f) Equipment and Supplies 700 - 

Total Project Costs for 1971-72 $86,700 

Total Amount not Shareable Under CAP $ 6,700 

Amount Recoverable Under 50% CAP Funding $40. 000 

NET COST TO CITY $46,700 
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Approximately $5,000 required for evaluation research is available 
from the budget allocation of $15,000 for research already approved 
Dy City Council for the Department of SP/CD in 1971. This amount 
is also 50% cost-shareable under CAP. 

The Spring Street Project has been discussed in detail with 
Federal authorities. An opinion has been received from Ottawa that 
it is cost-shareable under Canada Assistance Plan. This includes 
the Spring Street Centre program formerly called Spring Street School. 
The educational aspect has been de-emphasized and this program now 
concentrates on motivating and directing young people off the street 
into existing educational resources to upgrade themselves through 
academic, vocational or technical courses. 

Discussions are taking place between City and Provincial officials 
regarding Provincial cost-sharing in the project. The Executive 
Director of United Community Services has indicated Iiis agency's 
willingness to participate financially, but the amount has yet to 
be determined. 

The Comptroller of Accounts advises that no funds are available 
in Contingency Reserve and if the project is approved by Council the 
net cost to the City of $46,700 will be a charge against the Revenue 
Surplus of prior years. 

Recommendations 


The Director of SP/CD recommends that City Council approve: 

A. (i) The Spring Street Project as outlined in this report. 

(ii) The Boys' Clubs of Vancouver as the social agency to 
provide auspices for the Spring Street Project. 

B. The budget of $86,700 subject to 50% Federal cost-sharing under 
the Canada Assistance Plan and on the condition that further 
cost-sharing will be sought from the Provincial Government and 
United Community Services. 

C. Expenditure of $5,0 00 from the Department of SP/CD 's 19 71 approved 
research budget to evaluate the effectiveness of this program. 

D. The Boys' Clubs of Vancouver report annually to Council on the 
successes and failures of the Spring Street project. 

E. That the necessary funds of $46,700, less any further cost- 
sharing recovered from the Provincial Government and United 
Community Services, be approved as a charge against Revenue 
Surplus of prior years." 

Your Board submits the foregoing report and recommendations of 
the Director of SP/CD for Council CONSIDERATION. It seems 
reasonable that the City's share should not exceed 25% of the cost. 
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HARBOURS AND PARKS f^ATTERS 


CONSIDERATION 

1. Recreation Programs for Transients 

The Director of Finance reports as follows: 

The following request has been received from the Board 
of Parks and Public Recreation. 

'The Board of Parks & Public Recreation at its regular 
meeting of June 14th, considered a program aimed at nroviding 
summer recreational activities for transients. It was 
proposed that four students be employed to conduct a variety 
of special programs on the City's beaches, at an estimated 
cost of $6500. 

The Board resolved to send a telegram to the Federal 
Government (Secretary of State) requesting financial 
assistance for the program, with the understanding that 
should no reply be received within one week, application 
would then be made to City Council for the required funds. 

As no reply has been received to date, this Board therefore 
requests that City Council provide $6500 for the Board to 
conduct a special summer recreation program for transients.' 

Council is advised that there are no funds available in 
Contingency Reserve and therefore any funds required will have 
to be allocated from Revenue Surpluses of Prior Years, or 
found within the Parks Board's existing budget. 

Your Board submits the above report of the Director of Finance 
for the CONSIDERATION of Council. 

2. Park Board - Advance Allocation 
of Capital Funds. 

The Board of Parks and Public Recreation approved the following resolutions 
on June 14, 1971. 

" 1972 PORTION OF FIVE YEAR PLAN CAPITAL FUNDS - 
ADVANCE ALLOCATION 


"The following estimated costs were discussed: 

(a) Proposed Community Services Centre Facilities 
for 1971 and 1972 


Strathcona School Addition $273,859 

Riley Park Community Hall Addition 275,000 

Douglas Park Community Hall Addition 90,000 

Thunderblrd School Addition 61,141 

TOTAL $700,000 


"It was regularly moved and seconded, 

"RESOLVED: That City Council be requested to approve an 

advance allocation of $350,000 from the Board's 
1972 Five Year Plan Funds so that contracts may 
be awarded as soon as possible in 1971 for the above 
projects . 

- Carried. " 


Cont'd. 
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Clause #2 Continued 


(b) New Brighton Park Replacement Swimming Pool and 
Service Building 

"It was reported preliminary plans are progressing. Discussion 
of the replacement pool showed that the large tidal pool would be 
replaced with a much smaller recirculated pool. Board members were 
concerned about the reduction but it was explained that the tidal 
pool was empty two days a week and the new pool would be open seven 
days a week. Recent Provincial Health Regulations insist on expensive 
health and safety requirements and the Board has limited development 
funds for New Brighton Park. 


"It was regularly moved and seconded, 

"RESOLVED: That City Council be requested to approve $150,000 from 
the Board's 1972 Capital Funds for New Brighton park 
development so that a contract can be awarded for this 
project as soon as possible in 1971. 

- Carried. " 


The Director of Finance reports on the foregoing resolutions as 
follows : 


(a) Proposed Community Services Centre Facilities for 1971 and 1972 

Council previously approved the Parks Board 1971 Capital Budget 
of $350,000 for Community Services Centre Facilities for the 
following projects. 

Strathcona and Thunderbird School Additions $335,000 
Riley Park Community Hall - Planning 15,000 

$350,000 


The Park Board is requesting the advance of their 1972 capital 
allocation for the following projects. 

Riley Park Community Hall Addition (Balance of funds 

required) $260,000 
Douglas Park Community Hall Addition 90,000 

$350,000 


(b) New Brighton Park Replacement Swimroing Pool and Service Buildings 

Council previously approved the Parks Board 1971 Capital Budget of 
$900,000 for Park Development and Recreational Facilities. 

The Park Board is requesting an advance allocation of $150,000 
out of 1972 capital funds for the New Brighton Park pool. 

The Director of Finance reports that advance allocations against 

the 1972 proportion of the 1971-1975 5 Year Plan of $350,000 

for Community Service Centres and $150,000 for Park Development 

can be covered by adjustment of the 1972 or subsequent years' budgets. 

The Director of Social Planning and Community Development concurs 
in the Park Board request. 


Your Board submits the matter to Council for CONSIDERATION. 


FOR ADOPTION SEE PAGE(S) ..i„lL^ 
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LICENSES AND CLAIMS 


[^COMMENDATION AND CONSIDERATION 


1. Licenses - Hotels and Motels 

le Director of Permits & Licenses reports as follows :- 

"On December 1, 1970, City Council amended the License Bylaw 
to increase the license fees for Hotels and Motels where the 
average daily rent exceeds $8.00 per day. This action was 
taken because Hotels and Motels do not pay Business Tax on 
their sleeping or housekeeping units. Revenue from this 
source was expected to be increased from the 1970 level of 
$72,500 to approximately $350,000 in 1971. 

At the last session of the Provincial Legislature an Act 
entitled the "Hotel and Motel Tax Act" was passed which 
defined accommodation and provided for a 5% tax on the purchase 
of room accommodation. This tax is paid by the occupier of 
the accommodation and not the owner of the hotel or. motel. 

At the same time Section 193 of the "Municipalities Enabling 
and Validating Act" was passed which reads as follows :- 

^Notwithstanding any provisions of the "Vancouver 
Charter" or any bylaw made thereunder either before 
or after the coming into force of this section, no 
business license fee under Section 272 of the "Vancouver 
Charter" is chargeable with respect to hotel or motel 
accommodation as that term is used in the "Hotel and 
Motel Room Tax Act.* 

A recent Order in Council No. 1222/71 provides in part that 
accommodation does not include lodging where the charge is 
$4.00 or less per day or $28.00 or less per week. 

As a result of the passage of these Acts and the Order in 
Council, the only type of accommodation we can now license 
is limited to hotels and motels where the rate is $4.00 or 
less per day. Thus we can only license the cheaper rate 
hotels, but cannot license the better quality hotels. This 
seems somewhat inequitable and the potential revenue is 
almost eliminated and licensing these units would not produce 
any appreciable revenue. To our knowledge the City of 
Vancouver is the only municipality in the Province that is 
unable to license the better hotels. Because of the uncer- 
tainties prior to the Order in Council, we have not yet 
collected many hotel or motel license fees with respect to 
accommodation. Other business premises in the hotels are 
still licensed (and pay business tax) e.g. beer parlours, 
lounges, restaurants, retail stores etc. 

For Council Consideration 

In view of the foregoing. Council may wish to consider 
amending the License bylaw to remove all license fees on 
hotel and motel accommodation until some permanent solution 
can be found. This would relieve the inequity of the 
cheaper rate hotel and motel having to pay a license fee 
and the higher rate hotel paying no license fee. This 
will not have any effect on the City's budget as expected 
revenue from hotels was eliminated when the legislation 
passed. 

Cont'd. 
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Recommendation 

It is RECOMMENDED that the Hotel and Motel Licenses be the 
subject of discussion with the Minister of Municipal Affairs 
prior to the next session of the legislature with a view to 
arriving at a satisfactory arrangement to regain the necessary 
regulatory control of this industry, possibly at the license 
fee level that was in effect at the end of 1970, which was 
$4.00 per room and $10.00 per dwelling unit. 

This report has been endorsed by the Director of Finance 
and the Corporation Counsel." 


Your Board RECOMMENDS that the foregoing recommendation of the 
Iiirector of Permits & Licenses be adopted. 

The matter of amending the License By-law to temporarily remove 
cill license fees on hotel and motel accommodation to eliminate 
the present inequity, is submitted to Council for CONSIDERATION. 


FOR ADOPTION SEE PAGE(S) 
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FIRE AND TRAFFIC 

RECOMMENDATIONS 

1. Attendance of the Vancouver Fire Department 
Band to the Penticton Peach Festival 

he Fire Chief has received a request for the Vancouver Fire Departir.cnt 
Band to participate in the Penticton Peach Festival Parade on Amnist 7, 
971. 

The cost of having the Fire Department Band attend this parade would be: 

4. The group will consist of 34 Bandsmen and one Chief in charge of 
supervision. The men will provide their own substitutes with no 
duty time cost to the City. 

^. The men xvill provide for their own accommodation and meals while in 
Penticton. 

Costs to the City vrauld be: 

U) Charter Bus (Squamish Coach Lines) $400.00 
(ii) Lunch while travelling (2 days) 70. 00 

TOTAL COST by bus $Z^70.C0 

or as an alternate 

(iii) The men will provide their own transportation 
if the City v/ill provide a subsidy of $10 each 
to cover the cost of gasoline. 

TOTAL COST to the City $3 50.00 

T:ie Fire Chief points out the Fire Department Band is the Official Brass 
B<md for the City of Vancouver and for years has provided excellent per- 
formances for Civic functions. In past years, Council has generally 
a])proved one out of town trip for the Band which has helped maintain the 
h;.gh interest and Esprit de Corps in the Band. 

The Fire Chief RECOMMENDS the request be approved with the City providing 
taj-an sport at ion as outlined in alternate (iii). 

m 

Your Board RECOMMENDS that the foregoing recommendation of i 
the Fire Chief be approved. 

. Fireboat Vancouver II Conversion 
The Fire Chief reports as follows: 

A. Fireboat Vancouver II GonverGion 

In October 1969, the Fire Chief recommended to the City Council 
that an engine replaceraent program be established for the 
repowering and-updating of the Vancouver Fireboat II. 

City Council, on the 26th October, I969, request.ed the Board of 
Administration "to engage a naval architect and review the 
present condition of the vessel and to establish firm tender 
proposals". The firm of Cove, Hatfield and Co. Ltd. was 
authorized on December If^th, I969 to inspect Fireboat il and, 
to proceed with the preliminary preparation of specifications. 

Upon completion, of their survey, the Naval Architects, in their 
report of February 1970, stated that "the hull and structure 
and general configuaration of the vessel are in satisfactory 
condition but the machinery is old and requires. replacement . 
By re-engining and conversion along with electrical system 
updating and some structural alteralions , it is felt that 
another twenty years of useful service can be realized from the 
vessel" . 

Cont'd. 
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On the basis of this report City Council on the 7th April, 197C 
authorized Cove, Hatfield and Co. Ltd. to proceed with the 
preparation of detailed specifications and drawings for the 
repowering and conversion of Fireboat II. 

The cost of conversion was estimated by the Naval Architects to 
De $253,000. It was anticipated that Maritime Funds equivalent 
to of conversion cost would be available for this project. 
The Maritime Funds would be $16,000, bringing the actual cost 
to $237,000. 

Dn 24th November 1970, City Council, upon recommendation of the 
ire Chief and the Naval Architects, approved the allocation of 
B237,000 for the repowering and conversion of Vancouver Fireboat i^, 
Dased on February 1970 rates. A 5 percent escalation was estiiv.ated 
Dy the Naval Architects if the conversion was to be perforn:ed in 
1971. 

On l6th December 1970 the Naval Architects, "in order that the 
Jonversion' be carried out as expeditiously as possible, and to 

save handling costs to the city of approximately $10,000 by 
a shipyard", called tenders for supply of machinery from 
Local diesel engine suppliers. The lowest bid was submitted 
3y Hoffars Ltd. for the supply of two propulsion/pumping 
2ngines, three pump engines and two auxiliary generator sets 
or the total cost of $12S,062. City Council approved the 
purchase of these engines on 6th January 1971, s-s recomraended 
)y the Naval Architects. 

r 

llegular meetings were held between the Naval Architects, 

ire Department representatives, the Purchasing Agent, and 
■;he City Solicitor regarding the fireboat specifications, 
■;he purpose of which v;as to insure that the specifications 
;'or conversion were to be confined strictly to the terms 
of reference contained in the K'aval Architects report of 
February 1970 and that the specifications were prepared 
according to Fire Department requirements. 


"ihe Fire Department was successful in eliminating unnecesoc 

onversion costs to the Fireboat II. The painting of Fireboat li 
vlras restricted to the repainting of surfaces damaged or 
rebuilt during the conversion and the preparation and painting 
C'f the hull surfaces below the water line while in drydock. 
The Fire Chief considered it the responsibility of the firemen 
c n Fireboat II to paint the vessel as part of -their normal 
4aintenance program. 

Ijhe piping system and piiraps were originally specified to be 
removed, and each piece to be x-ray inspected, sonic tested and 
qverhauled. This was considered to be costly and unnecessary, 
herefore the Fire Chief requested that only spot checks were 
o be performed in situ on piping suspected of abnormal wear, 
it was also requested that no pximps were to be overhauled as 
previously specified, since the dismantling and inspection 
cf one pump showed no unusual wear. The conversion specifications 
vere modified to emphasize that the overhauling of the water 
jumping system was to be done only upon the request of the 
qanadian Steamship Inspection. 

\ 

Tjenders for the conversion were opened 7th June 1971. Five 
tids were received. The lowest bid was submitted by B.C. 
^;arine Shipbuilders Ltd. for a total cost of $138,54^.39 
including optional extras and known work of the Special Survey. 


Cont' d. 
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D, 


The cost of the known work, including engines and Naval 
Architects fee of $30,000 is $296,610.39 less l\io Karitime 
Funds of $22,000. An additional premium of approximately $1,000 
for short delivery time for the nonel shafts is to be incl;;dod 
in the cost, to avoid the labour increase of $2,020 if normal 
delivery time for the shafts is accepted. The total con\-orsicn 
cost for Fireboat II is $297,610.39 an increase of $3^,610.39 
over the initial cost estimates. 

Special Survey 

City Council was informed that "Fireboat II may become 
unserviceable in June 1971 by reason of decertification for 
failure to meet standards set by regulation under Canada 
Steamship Act." A mandatory twenty year Special Survey on 
Fireboat Vancouver II is required by the C.S.I, and Lloyd's 
Registry. However, most of the v;ork which would have been 
ordered under the Survey, to bring the fireboat up to a 
serviceable standard, will be carried out under ohe conversion 
program. The balance of the work resulting from the survey 
will mainly involve replacement of hull plates, if any prove 
to be defective. No provision has been made in the Fire 
Department's budgvjt to carry out this v;ork if it beCGi.x-3 


Cost Analysis 

Conversion costs = $294,986.39 

Original estimated Conversion Costs = $253,000.00 

Increase over Estimated Costs = $ 41,986. 39 or 16*5% 

Total Cost of Conversion, including known work 

of Special Survey and shaft delivery bonus = $297,610.39 

Monies approved by City Council and 7J5% Maritime Funds 

= $259,000.00 

Net Increase = $ 38,610.39 

The Naval Architect's reply to the increased conversion cost 
over estimated cost is attached as Appendix I. 

Source of Funds 

The Comptroller of Accounts advises that: 

(i) the additional $38,610.39 required for conversion costs 
of the Fireboat Vancouver II be provided from 19 71 
Supplementary Capital funds. For Council information 

it is noted that the proceeds from property sales, which 
form part of the supplementary capital funds available, 
are expected to exceed the amount estimated for 19 71. 

(ii) the cost of replacing defective hull plates, if any, 
be charged to the fireboat maintenance and repair 
account in the Fire Department's budget, providing 

that if an excessive overexpendi ture occurs which cannot 
be covered by a transfer of appropriation within the 
departmental budget that the account be adjusted during 
the regular quarterly review of the Revenue Budget. 

The Fire Chief recommends: 

(i) That the bid submitted by B.C. Marine Shipbuilders Ltd. 
for $138,548.39 plus $1,000 to expedite shaft delivery, 
be accepted. 


Cont'd. 
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(ii) That the necessary work resulting from the Special 

Survey, which will mainly involve replacement of hull 
plates, if required, be approved. 

(iii) That the necessary funds be provided as noted in the 
section Source of Funds of this report. 

Your Board RECOMMENDS that the foregoing recommendations of the 
Fire Chief be approved. 


FOR ADOPTION SEE PAGE(S) J.M... 
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FINANCE MATTERS 


RECOIIMENDATIONS 


Sinking Fund and Investment Matters - May, 1971 


ftay (i 


i:i 

1^. 

la 

1<| 
2 

2$ 


The Board considered the following report of the Director of Finance respecting 

(a) Security transactions during the month of May, 1971 

(b) Sununary of Securities held by the General and Capital Accounts as 
at May 31, 1971 

(c) Schedule of Promissory Notes Issued for temporary financing pending 
collection of 1971 Taxes to May 31, 1971. 


GENERAL AND CAPITAL ACCOUNT TRANSACTIONS 


Type of Security 


Maturity 
Date 


Maturity 
Value 


Cost 


Bank Deposit Receipts Purchased for Redemption In May, 1971 


Toronto Dominion Bank May 21/71 

Royal Bank of Canada May 25/71 

Bank of Nova Scotia May 26/71 

Toronto Dominion Bank May 27/71 

Toronto Dominion Bank May 28/71 

Toronto Dominion Bank May 31/71 

Toronto Dominion Bank May 31/71 


$500,770.55 
500,493.15 
500,493.15 
600,462.33 
500,466.03 
500,410.96 
2, 000^986. 30 
$5,104,082.47 


$500,000.00 
500,000.00 
500,000.00 
600,000.00 
500,000.00 
500,000.00 
2.000,000.00 
$5,100,000.00 


Terra 
Days 


15 
12 
12 
9 
9 
10 
6 


- \- ■ I, I li I li, |. I I, 111 1. ill. t I I I. Ui In I. ill I III li ■- ■- ' ■ 

SINKING FUND TRANSACTIONS 

Exchange of Canadian National Railway Bonds for 
Alberta Resources Railway Bonds to provide an 
Improved Yield for Sinking Fund Portfolio 


Type of Security 
Disposals 

Canadian National 
Railway 3 3/4% 
Canadian National 
Railway 3 3/4% 


Acquisitions 

Alberta Resources 
Railway 7 3/4% 
Alberta Resources 
Railway 7 3/4% 


Maturity 
Date 


Maturity 
Value 


Price 


Cost 


Term 
Yrs/Mos 


Feb. 1/74 $420*000.00 $96.55 $405,510.00 


Feb. 1/74 


110,000.00 
$530,000.00 


96.35 105,985.00 
$511,495.00 


2/9 
2/8 


Mar. 1/74 $413,000.00 $102.30 $422,499.00 

Mar. 1/74 106,000.00 101.83 107,939.80 
$5 19,000.00 $ 530,438.80 


2/10 
2/9 


Type of Security 
Debentures Purchased 

City of Van. 3 3/4% 
Gtr. Van. Sewer & Drain, 
Dlst. 7 3/4% 


Maturity 
Date 


Dec. 1/73 
May 15 
79/80 


Mal-urity 

Value Price 


Cost 


Term 
Yrs/Mos 


$ 3,000.00 $ 91.55 $ 2,746.50 2/7 

8/0 to 

100,000.00 100.00 100,000.00 9/0 
$103,000.00 $102,746.50 


Yield 
% 


3.75 

3.00 

3.00 

3.125 

3.78 

3.00 

3.00 


Yield 
% 


5. 10 
5.23 


6.85 
7.00 


Yield 
% 


7.40 
7.75 
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(b) 


Medi 


G ENERAL AND CAPITAL 
Si iiTniary of Securities Held as at May 31, 1971 
Ty pe of Security Par or Maturity Value Cost or Book Value 

lim Term 


(c) 


Issue 


May : 


B.C. Hydro & Power Authority 

7% Parity Bonds due Sept. 1/75 $200,000.00 $200,305.59 

C ITY OF VANCOUVER PROMISSORY NOTES 

Issu ed for Temporary Financing Pending Collection of 1971 Taxes 

Face Value of Effective Interest 

Date 1971 Due Date 1971 Note Issued Term- Days Rate Per Annum 


June 18 $2,000,000.00 18 3.80 


RKCOhjMENDATION: Recommended by your Board that the report of the Director of Finance 
on Sinking Fund Matters for May, 1971 be confirmed. 

2 . Projectors in the Centennial Museum Auditorium 

At its meptin^r of January 26, 1971» Vancouver City Council approved a 
report submitted by the Acting' Director of Museums concerning the ol'IVr 
of the Vancouver Museums and Planetarium Association to purchase now 
projection and sound equipment for the auditorium in tlie Centennial 
Musexjjn. 

Thf> resolution passed by the frreater Vancouver Museums and Plane taT i iini 
Board that 'the City of Vancouver seriously consider pui-chasinp t.Tiis 
equipment from the Association at an early date' was referred to tho 
Finance Committee for consideration during Budget Revinw. The Flnanco 
Committee on April 22, 1971 when considering the mattei' was advised 
that the Acting Director of Museums was submitting a roport on the 
subject. The item was consequently referred to the Board of Admin- 
istration for further report. 

The Association has two sources of revenue to offset the cost of the 
now equipment amounting to approximately $7, 000 1 

(l) rnntal of (he equipment; 

(ii) I ovenue from Friday and Saturday film programs. 

rhe rental of the ecjuipment must be added to the already establl shod 
fees for the rental of the auditorium paid to the City. 

nie total fees are as followss 

Commercial Npn-Proflt Affil la ted 

Auditorium $.50 $30 $^0 

* Equipment kO 30 lo 
Projec I, i oni si _8 8 S 

$28 $68 $,.'8 

* Rental established by the Association for the 
new equipment. 


Cont'd. 
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Tlio reveituo to the Association from the film pro^xams n 1970 am.>uit((>(i 
to approxlmat'^ly $6,600, whicli after expenses fpave the Association ;\ 
surplus on the operation ol^ approximately $5,600. The seating capaivi I 
of the auditorium is 220, and the admission charges for the film 
programs is 50^ foi- adults and 23^ for children. 

In 1970 Mie auditorium was rented by the City as follovs: 

Coiimerclat Orf^ani nations - 25 tlmos 

Non-Prof it Oi-^ariizations - 22 times 

Affiliated Orf^axiizations - 66 times 

Total rontal reallzod $1,785. 

The Association used the auditorium at no charge on 123 occasions. 
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Estimate of Operation with New Equipment 

T'ased on the information ^iven above, the following is an estimate of 
the revenue which the Association may derive in a full year usin^ the 
new equipment : 

Number of Equipment 
Renter Rentals Rental Rate Revenue 

Commercial Organization 25 $1,000 
Non-Profit Organization 22 $30 660 

Affiliated Organization 66 $10 ddO 

$2,320 

Film ProfTram Proceeds as in 1970 <>00 
Total Revenue $8,020 
Expense Estimate 

Maintenance Costs $ 160 

Film Rental (Friday & Satiorday nights) 1,'WO 
Projectionists, Friday & Saturday nights 1,500 
Tickets 100 


$3, l6o 


$iJL60 


PTobal)le Annual Surplus Before 
Recovery of Investment $ 5 , 7 ^'O 


Your Hoard notes on January 26, I07I, City Council approved expenditure 
of the sum of $850 to provide a special supporting floor for this 
equipment . 

In view of all of the above, your Board RECOMMENDS: 

(i) That the equipment be not purchased from the Association; 

(ii) lliat the Association continue with its present program and 
continue applying surplus funds to museum acquisitions. 


Board of Administration, July 9, 1971 (FINANCE - 4) 

INFORMATION 

3. UBCM Consultants Report - The Municipal 
Picture in British Columbia 

Council on June 1, 1971 referred the above UBCM report to the Board of 
Administration for report to Council. As the report Is concerned almost entirely 
with financial analyses and conclusions your Board referred It to the Director of 
Finance, who reports as follows: 

'■Background - Pages 1 to of the report - letter of UBCM President: 

This letter states that In 1968 the Province of B.C. , Department of Mun- 
icipal Affairs, together with the Union of British Columbia Municipalities, agreed 
to undertake a joint study In the following terms: 

'To study the taxation and revenue systems of the Province, Its 
municipalities and other local units in relation to their functions 
and expenditure requirements with a view to assessing whether such 
taxation and revenue systems and allocation of functions are equit- 
able, efficient, adequate and conducive to the sound growth of British 
Columbia, its municipalities and other local units.' 

It was also agreed that the Executive of the UBCM and the Minister of 
Municipal Affairs would be responsible not only for the direction of the project 
but '... for drawing final conclusions arising out of the study.' 

This phase of the study was completed In 1970 but has not led to the 
series of discussions with the Minister of Municipalities as to the division of 
financial responsibility, hoped for by UBCM. The Minister advised UBCM by letter 
In September 1970 that In his opinion the joint effort had been concluded by the 
report resulting from this phase, and anyone Is free to draw his own conclusions. 
This report has not been printed for general circulation. 

The final paragraph of the letter explains as follows: 

'As the UBCM Executive believes that the development of Inter- 
pretations and conclusions Is the very nub and essence of this 
whole joint venture and without them a purely statistical study would 
mean very little, we have had no alternative but to proceed alone. 
This report, therefore, prepared for the Union of British Columbia 
Municipalities by T.J. Plunkett Associates, provides an Interpretation 
of what the statistical data means with respect to the municipal 
picture In British Columbia. The report is complete of Itself and I 
commend It for your study.' 

Summary of the Report's Conclusions and Suggestions 

In the interests of clarity this summary will reverse the presentation 
In the report and list the consultants suggested courses of action first, fol- 
lowed by their reasons, first in summary form, then In some detail. Consultants, 
suggested courses of action for consideration (quoted from the report): 
Repdr t Ref . 

I '(a) absorption by the province of a greater proportion of the costs of 

education thereby improving the productivity of the property tax for 
municipal purposes;' 
'(b) assumption by the Province of the total cost of social welfare.' 

60) II 'Provincial qrants programmes should be re-examined with a view to 

61) developing a comprehensive unconditional grant structure which would 
recognize 

(a) variations in the composition of the municipal tax base which 
have an important bearing on municipal fiscal capacity; and 

(b) the forces such as population growth and municipal location which 
Influence municipal expenditure growth. ' 

61 III '... Home-owners; grants ... should not be Increased further but held 

at their present level. Provincial grants In the future should be 
developed along the lines suggested In II, p. 60-61.' (referring to 

above item) 


Cont ' d . 
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Summary of consultants conclusions (quoted from report pages 62-63) 

'The demonstrated reallocation of municipal revenues to the support of 
education and social welfare services represents much more than a purely fin- 
ancial problem. If the present trends continue, their effect will undoubtedly 
produce two disastrous developments. These are: 


1. an increasing incapacity to provide the primary municipal services 
considered essential to the well-being, safety and meeting the pressing 
and complex requirements of citizens in urban communities; and 

2, a diminution of the role of municipal government as an Institution 
that is responsible and accountable to the citizens it serves. 

It cannot be denied that requirements are expanding in such areas as 
protective services, sanitation and pollution control, parks and recreational 
facilities, urban development and redevelopment, roads and transportation, etc. 
The continued reduction of the financial capacity of municipal governments to 
deal effectively with these activities will have unfortunate consequences for 
community I iving. 

As has been demonstrated in this Report the costs of education and social 
welfare have risen so rapidly that they have eroded the limited revenue-raising 
capacity of municipal governments. Because of this and the importance of these 
services to all residents of British Columbia it is essential that the Province 
assume a far greater financial responsibility for them than is presently the case. 

Deta i led descr ip tion o f the consultants findin gs 

The findings, abstracted for this report, are fairly voluminous and have 
therefore been included with this report as Appendix I, 

Comments on the R eport by the Pi rector of Fi nance 

These comments are offered in light of the fact that the consultant's 
report was commissioned by the Union of B,C, Municipalities in order to try to 
provide factual and strong findings that, through discussion with the Provincial 
Government , would lead to corrections of the Prov i ncl a 1 -Mun ic i pa I financial 
relat ionship, 

A, Probably the most significant finding of the report and the conclusion drawn 
relates to the fact that of total expenditures at themunictpal level those 
for education and social assistance have grown much faster over the study 
period (I957~68) and now absorb a much greater proportion of available revenue 
with the implied result that municipalities are not able to meet the needs 
of their population (stated positively for areas of rapid growth - p, 13) 
and that if the trend continues municipalities will suffer '... an increasing 
incapacity to provide the primary municipal services considered essential 
Comments 


Unfortunately, there is no examination of what 'municipal needs' are, 
of desirable service levels or costs, or of whether or not service levels 
have in fact deteriorated to an unacceptable level. The conclusions are drawn 
merely on the basis that education and social assistance now absorb a greater 
proportion of 'available' funds and per capita costs have not increased at 
the same rate in fast growing as in slow growing communities. 

In effect, the consultants conclusions could be right but it is 
questioned whether the Provincial Government will be convinced on the basis 
of the evidence presented. 

Again, unfortunately, the home-owner grant has been rejected as a 
grant affecting the impact of real property taxation on property owners and 
this approach could at least partially invalidate the data as a convincing 
submission so far as the Province , to whom it is directed, is concerned. 

The inclusion of school taxation, particularly on the gross basis, (home- 
owner grant not deducted) tends to dilute the effect of an Increased municipal 
share of i ncreased social service costs in some of the data^! However, the 
data on page 36 clearly indicates that between the years of 1961 and 1969 
inclusive the Provincial share of social assistance has dropped from 80.3% to 
68,6^ and the municipal share has Increased from 19.7^ to 3\.k%. Not only 
has the municipal share increased but the total shared costs have Increased, 
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The sharing was changed from 80/20 to 85/15 in 1971 but in 1971 no per 
capita grant increase was given. 

B. The report further suggests that the shift in favor of education- 

social assistance is beyond the control of the municipalities and that 
'If tax increases are to be kept within reasonable bounds there is no real 
alternative but to reduce expenditure requirements for municipal purposes.' 
(p. 28 and repeated in slightly different words on p. 5'*). This implies 
1) that municipal councils have the sole responsibility for keeping the total 
local taxation at a reasonable level, and 2) that municipal general purpose 
needs have second priority to education-social assistance needs. 

Comments 

It is questioned that this is necessarily a correct assessment of the 
situation as to responsibility for real property taxation levels, particul- 
arly in the light of the effect of purely Provincial decisions in the matter, 
and it is also questionable that general real property taxation has been given 
second priority to schools taxation generally throughout the Province. 

Also, the statement (in context) implies that there is some theoretical 
limit to the total tax on real property and that this limit has been in 
effect for some time, leading to municipal governments receiving a smaller 
portion of the total tax pie. 

As no data is presented to substantiate this statement, it is questioned 
whether it would have much impact on the Province . 
Summary of Comments 

We are of the opinion that the municipalities should work towards the 
course of action recommended by the consultants 

(a) 'absorption by the Province of a greater proportion of the costs of 

education thereby improving the productivity of the property tax for 
municipal purposes;' 

(b) 'assumption by the Province of the total cost of social welfare.' (p. 60) 

on the basis that education and social assistance are theoretically not 
a proper charge against real property taxes. 

The terms of reference for the study appear to suggest that the study 
should for the purposes of joint discussion with the Province attempt to match 
municipal financial responsibilities with the major revenue sources i.e. income, 
consumer and real property taxes and to indicate those responsibilities which 
should not be met from real property taxation, but from a share of Provincial 
revenues from income and consumer taxation sources. 

While the report states that Social Assistance costs should not be 
the responsibility of the municipalities at all and the proportion of school 
costs is excessive, it does not provide statistical material in depth for dis- 
cussJon-with the Province on the whole subject of which municipal financial 
responsibilities should be matched by senior government grants from revenue sources 
appropriate to the purposes of the expenditures. 

It is admitted that this is a complex subject that would require a 
study of some magnitude and would be subject to opinion and judgment in marked 
degree. However, ideally any orderly policy on grants requires agreement on 
this matching, but it is doubtful that any senior government will make any such 
definite commitment of the revenues available to it, without convincing evidence 
and possibly not even then. 
Vancouver - Special Considerations 

Vancouver, due to characteristics not common to all municipalities has 
special concerns in the sharing of the total Provincial funds made available to 
municipalities, that do not necessarily coincide with the Interests of the other 
members of the U.S. CM. such as; 

(a) Major highways are constructed and maintained at Provincial cost elsewhere 
than In the cities. The city's present and future needs for these facilitie 
present a very grave problem that can only be solved by utilization of a 
fair share of gasoline taxes collected by the Province. 
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(b) The report, on pages ^2 & k^, suggests that communities with the higher 
proportion of commercial and industrial taxable property have less need 
for grants than predominately residential communities. 

The report on page k2 quotes from the Report of the Ontar io, Commi ttee 
on Taxation as follows: 

'On this argument the Report of a taxation inquiry committee in another 
province was quite emphatic: 

It is important to recognize the implications for municipalities 
of lack of balance in the tax base. On average, a municipality 
with less than a normal share of business properties must impose 
heavier than normal taxes to pay for an average complement of local 
government services, notwithstanding some equalizing effect from 
provincial grants. Conversely, the municipality with more than 
the usual proportion of business properties will, on average, be able 
to provide adequate services with lower than normal taxation." 

This statement even for Ontario must be considered as subject to 
submission of convincing evidence. If it were true then residential property 
taxation in areas with the higher proportion of commercial and industrial property 
would be lower than in areas that are predominately residential in character. 

We do not know of any study in depth that has been made on this subject, 
and unless based on the findings of such a study the statement cannot be accepted 
as fact. Development density brings its own problems of transportation, policinq 
and other servicing that ultimately require huge sums for their solution. 

For British Columbia this approach needs to be examined in the light that 
residential property already draws the per capita grant which is based on the 
residents in those areas, although they may earn their living in the downtown core, 
and the home-owner grant based on their owner occupied homes. 

The following calculation shows that in 1968 measured as a percentage 
of its total real property tax levy, Vancouver's revenue from the per capita 
grant is 15.6^ of its tax levy compared to 18^ in the rest of the Province as 
a whole and of the home-owner grant I'*. 3% compared to 19-5^ in the rest of 
the Province as a whole. 


Comparison of per capita grants and home-owner grants in Vancouver 
with balance of Province as a percentage of Total Real Property 

Taxation - Year 1968 


All Province Vancouver Bal. of Prov. 


Total real property taxes ) 

general and school ) $223,578,999 $65,850,177 $157,728,822 
Appendix E'* - Page 86 ) 

Per Capita Grant 38,6li»,ll6 10,259,375 28,35'»,7'»1 
Page 32 

Percentage of real property tax 15.6 18.0 

Home-Owner Grant '♦0,198,123 9, '♦'♦9, 117 30,7'»9,006 
Page '♦9 

Percentage of real property tax I'*. 3 19.5 


This shows that the correction factor suggested by the consultants as 
being desirable is inherent in the bases now used for the per capita grant and the 
home-owner grant. 

We do not consider that any data has been presented or study made that 
proves the adjustment which already exists is reasonable or equitable to Vancouver. 


Your Board submits the above report of the Director of Finance for the 
INFORMATION of Counci 1 . 
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CONSIDERATION 

4 . 1971 Grey Cup Festival - Grant 

A letter has been received from the General Chairman of the 
1971 Grey Cup Festival Committee, requesting a grant from the City 
in the amount of $7,500 as a minimum requirement to enable the 
Committee to plan and carry out the activities surrounding the 
Grey Cup Football Game which is being held in Vancouver this year. 
It is estimated that an interim expense budget of $30,000 will be 
required. 

The Chairman advises that of the $5,000 granted by the City 
when the game was last played here in 1966, the Committee returned 
$2,388.15 surplus over expenditures that involved a total budget 
of $27,653.72. 

It is advised that a change will be made in the route of tlie 
Grey Cup Parade this year, whereby it will proceed along East 
Hastings Street and conclude in Empire Stadium. The Parade is 
scheduled for Saturday, November 27th, about 12:00 noon, and both 
the Police Department and B.C. Hydro have indicated their approval 
of this proposal. Because of this new arrangement, the Committee 
is required to pay some $2,000 in Stadium rental plus clean-up and 
will have to modify some gate and ramp entrances at a cost of about 
$500. 

Your Board submits the foregoing request of a grant of $7,500 
for the CONSIDERATION of Council. 

(Copies of the 1971 Grey Cup Festival Committee letter 
dated June 18, 1971, are circulated for information.) 

5 . Older Boys' Parliament of B.C.: Grant 

A letter has been received from the Older Boys' 
Parliament requesting a grant of an unspecified amount 
towards its summer camp for needy boys between the ages 
of nine and twelve. 

The cost of this annual project is estimated at 
$1700 which is raised by donations from interested 
people. 

This organization whose membership includes about 
sixty representatives of various Church sponsored 
youth groups within British Columbia initiated this 
summer camp four years ago at Shawnigan Lake. 

Your Board submits the foregoing request for. 
CONSIDERATION of Council and notes that Council took 
no action on a similar request for the Childrens' 
Jubilee Summer Camp during consideration of annual 
grants this year. 


(Copies of the organization's letter dated June 24, 1971, 
are circulated for information.) 
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6. Re-organization of Dental Division, 
Health Department. 

The Medical Flealth Officer in co-operation with the Director of PersonniM 
Services and the Co-ordinator of Data Processing and Systems report 
as f o 1 lows : 

The present philosophy of the Health Department, and in particular 
its staff in the Dental Division, is that dental disease is preventable 
and that optimal community dental health can be achieved only by appro- 
priate informed action by each and every citizen. Our present program, 
consisting of limited dental treatment for pre-school and kindergarten 
children in conjunction with efforts to improve the dental care knowledge 
of their parents, represents this Department's attempt to meet these 
objectives. This program is a major change from an earlier approach which 
emphasized dental treatment of older children. The redefinition of 
program practices came about with the realization that health education 
is more effective when aimed at the parents of very young children and 
that the limited professional staff of the Division, functioning as a 
treatment resource within a large pool of practising dentists, can make 
only a very minimal impact on the dental health status of our community. 

Both community water fluoridation and an adequate preventive program 
(dental health education plus dental hygiene procedures) are required in 
order to achieve a high level of dental health in the community. 

On February 11th, 1969, Vancouver City Council accepted responsibility 
for 70% of the costs of the dental program to allow the Health Department 
to operate such a preventive program mainly for three and four-year-old 
children. The implementation of this organization report will permit 
the Health Department to more effectively develop this preventive program. 
This program should help diminish (but not erase) the gap between the 
dental health of children living in fluoridated cities and that of Van- 
couver children. The following table illustrates the differences in child 
3ental health between Toronto with its fluoridated water and minimal 
treatment program and Vancouver without fluoridation and a developing 
preventive program. 

Vancouver Toronto 
(1968) (1969) 

Children with no^ dental decay 

(5 yrs. to 19 yrs.) 8.9% 16.4% 

Average decay rates 

(number of decayed teeth per 
child) 8.1 5.1 

[f the Health Department's program is fully developed and community water 
fluoridation is later accepted, then Vancouver children could reasonably 
De expected to have a higher standard of dental health than fluoridated 
communities with no other preventive program. 

ORGANIZATION CHANGES RECOMMENDED: 


"o allow this Department's new dental health program to have its maximal 

mpact it is necessary that certain administrative and personnel 
(}:hanges be implemented; 

(a) Administrative Changes - it is desirable that these programs 
be tailored to meet the differing needs of individual local areas. 
To achieve this goal the dental staff in the individual Health 
Units must be given more responsibility for planning and implementing 
programs which are responsive to the documented dental needs of 
their area's preschool and school-aged children. 

(b) Personnel Changes - with the greater emphaais being given 
to dental health education it is desirable to give priority to 
staff whose primary interest and knowledge is in this area 
rather than in dental treatment. Specifically, this would 
entail the addition of dentists with public health training, 
dental hygienists and certain categories of dental assistants. 


Cont ■ d . 
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Clause No. 6 (Cont'd.) 


The changes proposed are 
which is circulated. 


shown below and in the administrative chart 


Dentist III 
Dentist II 
Dentist I 
Dental Hygienist 
Dental Assistant II 
Dental Assistant I 


Pay Grade (1970) Present Proposed 


39 
35 
19 


1 
12 
2 

13 


1 
3 
8 
1 
6 
11 


28 


30 


In this plan the number of staff is increased from 28 to 30 and the 
categories of workers from 4 to 6. The responsibilities to be assigned 
each group can be summarized as follows: 

(a) Dentist III - the administrative head of the Division responsible 

for long-range divisional planning, program evaluation and overall co-or- 
dination of the Unit-based teams. This senior administrator must have 
postgraduate training in public health dentistry and a demonstrated 
administrative ability. The position would replace that currently 
classified as Dentist II. 


(b) Dentist II - this is the senior Unit dentist who would have post- 
graduate training in public health. He will be responsible for the 
planning and co-ordination of dental health programs at one or more 
Health Units and for their integration with other Unit programs. His 
treatment activities will be lessened to allow him to carry out these 
additional duties. The Dentist II will be responsible for all divisional 
personnel in these Units and in turn will report to the Dentist III. 

(c) Dentist I - these dentists will carry the main treatment load 
at the Unit but will be expected to involve themselves in the dental 
health education programs more than they have in the past. It is antici- 
pated that their treatment skills can continue to be used as a potent 
educational tool. They will function primarily in a clinic setting 
along with a Dental Assistant I and serve persons referred by other 
health workers and school staff. We will attempt to fill these positions 
with persons with an orientation to dental health promotion with the 
expectation that some may eventually seek further training and thus be 
eligible for promotion to Dentist II when vacancies occur at that level. 

(d) Dental Hygienist - this is the most highly trained dental auxil- 
iary, capable of functioning with minimal supervision in education 
programs and also able to carry out specific preventive measures such 

as fluoride applications and cleaning procedures. 

(e) Dental Assistant II - the Vancouver Vocational Institute has 
recently initiated a program to train a newly recognized dental auxiliary 
called a Certified Dental Assistant who is equipped to carry out a 
number of dental health education activities. They will function mainly 
in this area, under the supervision of a Dentist II, A number of our 
present dental assistants are qualified to carry these additional 
responsibilities and are eligible for certification by the College 

of Dental Surgeons. 


(f) Dental 
clinic dentist, 
activities . 


Assistant I - this is the chair-side assistant to the 

Their orientation is primarily to assist with treatment 


The Dental Division keeps an ongoing record of the dental health status 
of the school population. The nature of dental disease is such that 
significant changes cannot be measured in less than three years but once 
the recommended organization changes have been implemented a report will 
be made to Council on the full impact of the new program after its 
third year. 


Cont'd. 
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REPORT OF THE DIRECTOR OF PERSONNEL SERVICES 

In accordance with the report of the City Medical Health Officer and 
the Co-ordinator of Data Processing and Systems, I have prepared the 
following salary and classification recommendations for the ten 
proposed new positions in the Dental Division. The details of the 
eight positions to be abolished are contained in the Summary section 
be low : 

(a) Dentist III 

The duties and responsibilities of one new position will include 
responsibility for the overall administration of the Dental Division, 
which encompasses the organization, planning, development and super- 
vision of a preventive dental program for younger children in the 
metropolitan area. These duties are similar to those presently 
described by Class Specification No. 255, now entitled Dentist II (Pay 
Grade 39) and I recommend that the position be so classified. I have, 
however, revised the specification to reflect the new emphasis of the 
Division and retitled the class to Dentist III. I consider that 
Pay Grade 39 continues to be fair and equitable compensation for the 
class, and therefore recommend no change in salary. 

This position will be excluded from the bargaining unit and will have 
a probationary period of one year. 

(b) Dentist II (3 Positions) 

Three new intermediate Dentist positions are being proposed, the work 
of which will include various administrative duties and responsibility 
for the dental program at one or more dental health clinics. The 
incumbents of these positions will also assist the Dentist III in the 
overall organization, planning and development of the dental program 
for younger children. 

I recommend that these positions be assigned to the new class of 
Dentist II, and rated at Pay Grade 37 ($1380-1642). 

These positions will also be excluded from the bargaining unit and 
will have a probationary period of one year. 

(c) Dental Assistant II (6 positions) 

The duties and responsibilities of the six new proposed positions of 

Dental Assistant will entail carrying out a number of dental health 

education services functioning under the direction of a Dentist II. 

The work will include lecturing to parent and student groups on preventive 

dental hygiene, performing preliminary examination to children, cleaning 

teeth, applying fluoride and conducting hygiene index surveys. The 

distinguishing feature of this work from that of our present Dental 

Assistant classification will be the greater independence and freedom 

allowed in educating the general public in preventive dental hygiene. 

In addition, employees of this class will be required to have completed an 

eleven month Certified Dental Assistant course. 

Since the training and level of duties will be at a higher level than 
the City's present classification of Dental Assistant, I therefore 
recommend that these proposed positions be assigned to a new class estab- 
lished as Dental Assistant II, and rated at Pay Grade 12 ($443-527). 
The salary compares favourably with internal and external rates. I 
further recommend that these positions be included in the bargaining 
unit and the probationary period be one year. (The existing class of 
Dental Assistant has been retitled to Dental Assistant I with no change 
in salary involved). 


Cont ' d . 
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This report has been discussed with the Business Manager of the 
Municipal and Regional Employees' Union who has indicated his agreement 
v/ith the relevant recommendations. 

The estimated recurring annual cost of these proposals calculated at 
the final step in the pay range at 1971 rates and including fringe 
benefits at 10 percent is $5742. The Comptroller of Accounts advises 
that the necessary additional funds for the balance of 1971, estimated 
at $4,308 are available within the 1971 Department Budget." 


SUMMARY 


Incumbent 


Present 

Classification 


Proposed 
Classification 


Effective 
Date 


1 New Position 


3 New Positions 


6 New Positions 


Dr , S . J . Gallaghe r Dentist II 

P.G. 39 ($1505-1791 ) 


4 Positions 

2 Vacant 

2 Occupied - 
Incumbents to be 
de termined 


Den ti s t I 

P.G. 35 ($1265-1505) 


Dentist III 

P.G. 39 ($1505-1791 ) 

($1715-1791 ) * 

Dentist II 
P.G. 37 ($1380-1642) 
($1572-1642 ) * 

Dental Assistant II 
P.G. 12($443-527) 

ABOLISH 


ABOLISH 


When Adopted 


When Adopted 


When Adopted 


When Vacated 


When Adopted 
When Vacated 


1 Vacant 
Pos i ti on 


Dental Hygienist 
P.G. 19($604-721) 


ABOLISH 


When Adopted 


2 Occupied 
Posi tions 
-incumbents to 
be determined 


Dental Assistant 
P.G. 9($391-463) 


ABOLISH 


When vacated 


All Incumbents 


Dental Assistant 
P.G. 9 ($391-463) 


Dental Assistant I 
P.G. 9 ($391-463) 
(Title Change only) 


When Adopted 


NOTES 


'Effective rate under Personnel Regulation 160-1 (a) (2) 


(a) Rates shown for Dentist I, II and III are for 1971 
All other rates are for 1971 first half. 


(b) Dentist I, II and III are excluded from Union juris- 
diction. Other classes are under the jurisdiction of the 
Municipal and Regional Employees' Union . 


Cont'd. 
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COST COMPARISON 


REORGANIZATION OF DENTAL DIVISION 
January 1 - December 31, 1971 


Position 


Present Proposed 
Organization Reorganization 


Increase/ 
Decrease 


Dentist III 
(one position) 

Dentist II 
(one position) 

Dentist II 

(three positions) 


( At Top Step of Pay Grade ) 


$ 21,492 


$ 21,492 


59,112 


$ 21,492. (+) 


37,620. (+) 


Dentist I 

(Twelve positions) 

Dentist I 

(eight positions) 


216,720 


144 ,480 , 


72,240. (-) 


Dental Hygienist 
(Two positions) 

Dental Hygienist 
(One position ) 


17 ,472, 


8 ,736 


8,736. (-) 


Dental Assistant II 
(Six positions) 


38 , 304 


38,304. (+) 


Dental Assistants 
(Thirteen positions) 

Dental Assistant I 
(Four positions) 


Fringe Benefits 
Transportation 
Suppl ies 


72 , 930. 


$328 ,614 
32 , 861 
762 
18,500. 


61,710, 


$333,834 
33,383 
3 ,636 
18,500, 


11,220. (-) 


5,220 
522 . 
2 ,874 . 


(+) 


TOTALS 


$380,737 


$389,353. 


$8 , 616 . 


Your Board RECOMMENDS THAT: 


(a) The proposed administrative changes be approved. 

(b) Approval be given for change of the Dental Division staff from 
the present complement of: 

Dentist II - 1 
Dentist 1-12 
Dental Hygienist - 2 
Dental Assistant 1-13 


Cont ' d . 
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( 


( 


::) The classification of the new positions as recommended by the 
Director of Personnel Services be approved. 

3) The following class specifications as revised or prepared by 
the Director of Personnel Services be adopted: 


No. 255 - Dentist III (Revised and Retitled) 

254 - Dentist II (New Class Specification) 

251-1 - Dental Assistant II (New Class Specification) 

251 - Dental Assistant I (Retitled) 

(Copies circulated for the information of Council.) 

(^) Car allowances be approved for the Dentist III, Dentist II and 
Dental Assistant II Personnel. 


( ::) 


oj^ 


8, 


to the proposed complement of: 

Dentist III - 1 
Dentist II - 3 
Dentist 1-8 
Dental Hygienist - 1 
Dental Assistant II - 6 
Dental Assistant I - 11 


The estimated additional costs for the balance of 1971 of $4,308 
be provided from the 1971 Departmental Budget. Subsequent costs 
will be shared 30% - School Board/70% - City, in accordance with 
Council procedure . 


CONSIDERATION 


National Indian Princess 
Canada Finals: Reception 

A letter has been received from the National Committee of 
tllie Indian Princess Canada Finals which are being hosted in Vancouver 
from July 13 - July 18, 1971. Ten Provinces will be represented and 
the Committee is requesting the City to entertain these young girls 
by hosting a banquet at an estimated cost of $300 plus some prize 
money for three awards to be given. 


Your Board submits the foregoing request for the CONSIDERATION 
Council . 

(A copy of the letter from the organization is circulated 
for information.) 

Hospitality - The International Association 
of Auditorium Managers' 1971 Convention 

In a previous report, the Theatre Manager requested a 
grant of $800.00 towards food and refreshments for the visiting 
Auditorium Managers. No action was taken on that report. 

As an alternative, the Theatre Manager now requests 
funds to purchase admission tickets for the wives and children 
of the delegates to visit the Vancouver Public Aquarium. 

The group rate at the Aquarium is $1.00 per person for 
adults and 10<: per person for the children. An amount of $175.00 
is required. 


Cont'd. 
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Your Board notes that Council has dealt with similar 
requests as follows: 


June 8, 1971 - Canadian Council of Christians 

and Jews 

Entertaining students. 


June 15, 1971 - W.H. Rhodes Canada Educational 

Trust 

Entertaining students . 

June 23, 1970 - Canadian Young Voyageur Program 

Entertaining students. 


- Free access to 
Aquarium, Museum and 
Planetarium facilities 
Approved . 

- No action. 


$85 for luncheon 
plus free passes to 
Civic facilities 
Approved . 


Your Board submits this matter for Council CONSIDERATION. 


RE COMMENDAT I ONS 


fo 


9 . Centennial Museum Restaurant 

On the 15th of June 1970, an agreement was signed by the 
Mayor and City Clerk in accordance with a resolution of Council 
granting a lease to Oly Food Services Ltd. for a five year period 
commencing June 16, 1970, for the restaurant area of the Centennial 
Museum. Under date of July 7, 1970, Oly Food Services Ltd. has 
informed the City that subject to the approval of the City of 
Vancouver, the Company has made arrangements to assign the lease 
to Mr. Angus McKay. 

Mr. McKay was, until recently. President of Oly Food 
Services Ltd. and in that position has been familiar with the 
service provided at the Museum restaurant. 

Your Board RECOMMENDS that the lessee, Oly Food Services 
Ltd., be granted permission to assign the lease to Mr. Angus McKay 
effective August 1st, 1971, subject to covenants satisfactory to 
the Corporation Counsel being entered into by Mr . A. McKay. The 
terms of the present lease to be applicable in all respects between 
Mr. Angus McKay, as lessee, and the City of Vancouver. 

LO . Expanded Computer System 

The Director of Finance and the Co-ordlnator of Data Processing report as 
lows: 


*^ April 6, 1971 Council approved a report which In part recommended that 
th4 processor memory of the computer be expanded by 32,000 positions, and that a 
tilling device be added to the computer. 


of 


At the time this proposal was presented to Council, IBM was the only supplier 
processor memory In Vancouver, However In the last month two other manufacturers. 


Amiiex and Fabrl-Tek have entered this market, both offering a satisfactory product, 
at a price considerably lower than IBM. The Fabrl-Tek product Is available on a 
tw(i year lease for $1,105 per month while the Ampex product leases for $1,060 per 
moiith. The City can save a considerable amount of money by obtaining the processor 
meaory from Ampex rather than IBM, and Instead of leasing the timer from IBM have 
th« timer added to the present Instalment contract with IBM. The annual savings 
rei ultlng from this would be about $16,000 with a one time charge of about $700. 
Th« savings for the remainder of 1971 will be $8,500. Detailed costs are Included 
InlSchedule I, copies of which are circulated for information. 

... Cont'd. 
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Since the Ampex processor memory is a new product and may have reliability 
prcjblems, there is a possibility that we will have to ask IBM to supply the memory 
as originally planned. Because of this possibility the Equipment Rental account 
(70|30-308) should not be reduced until the September budget review. 

We can realistically expect some maintenance problems but certainly not enough 
to loffset the significant savings. There is a product sold by Software Design Inc. 
called GRASP which will significantly reduce the effect of any maintenance problems. 
This product is similar to a no charge product offered by IBM, but has the advantages 
of requiring considerably less disk and processor memory and provides much more 
information to assist in scheduling the work through the computer, GRASP rents for 
about $375 per month. If the City rents this product, the annual savings will be 
redjuced to $10,800 and the 1971 savings reduced to $5,600, 

In the April 6, 1971 report, the Co-ordinator of Data Processing and Systems 
alslo indicated that he expected a new computer system to be announced shortly and 
that it was likely that that new system would reduce the City's computer costs. The 
expected announcements have been made, and it appears that the new system is less 
expensive than the present system. The Co-ordinator will be reporting to Council 
shortly on this matter. 

Re c ommendations : 


The Co-ordinator of Data Processing and Systems recommends that commencing 
Augjust 1, 1971 

(a) the IBM lease contract for IBM memory and the IBM timer be cancelled, 

(b) the City order 32,000 positions of processor memory from Ampex of Canada 
at a monthly cost of $1,060 including maintenance, subject to contract 
approval from Corporation Counsel, 

(c) the IBM timer be added to our present purchase contract at a one time cost 
of $164 and a monthly cost of $65 thereafter, 

(d) that the GRASP program be leased from Software Design Inc, at a monthly 
cost of about $375, *' 

Your Board RECOMMENDS that tiie recommendations of the Director of Finance and 
th4 Co-ordinator of Data Processing and Systems be adopted. 


f01l*D0PTOMS£EPA«®<^-^^^ 
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BOARD OF ADMINISTRATION 
PERSONNEL MATTERS 

REGULAR REPORT JUNE. 25, 1971 

RE COMMENDAT I ON 

1. Salary and Classification Review - 

One NEW Temporary Position, Clerk of Works, 
Department of Permits and Licenses. 

The Director of Personnel Services reports as follows: 

"By resolution of City Council (April 20th, 1971) the establishment 
of a new temporary position was approved in conjunction with the 
construction of the Provincial Court Building subject to appropriate 
classification by the Director of Personnel Services. The City 
Building Inspector advises me that the position will be required 
for a period of approximately 20 months. 

The incumbent will act as the City's representative on the construc- 
tion of the new Provincial Court Building in terms of inspecting 
the various phases of construction to ensure that material and work- 
manship comply with acceptable standards and that the work is per- 
formed in accordance with the plans and specifications. He may also 
assist in liaison work in connection with the alteration work in the 
Public Safety Building. It is emphasized that the incumbent must 
be able to work under a minimum of direct supervision but it will 
be expected that he provide considerable feedback to superiors 
concerning construction progress. 

The work generally falls within the scope of what is required for a 
'Clerk of Works' in the construction industry. I have, therefore, 
prepared a new class specification entitled 'Clerk of Works' , Class 
No. 492-2, which is circulated, for approval. l recommend that 
this position be rated at Pay Grade 24 and that the probationary 
period be one year. 

I further recommend that advance authority be granted to fill this 
position at any step of the pay range. This will not affect any 
other salaries. 

The Director of Inspections advises me that the incumbent will be 
required to travel to and from the various construction office loca- 
tions during the course of his duties and I therefore request that 
an Auto Allowance be provided. 

The annual recurring cost of this proposal which is approximately 
$12,000 per year has been provided for with the funds set aside 
for the construction of the Provincial Court Building. 

The Director of Inspections is in agreement with the recommendations of 
this report. The Business Manager of the Municipal and Regional Employees 
Union agrees with the recommended classification of the position but 
disagrees with both the provision of a full five step salary range and 
with the stipulation in the class specification that the incumbent 
provide an automobile as a condition of employment." 

SUMMARY 

Incumbent ■ Proposed Classification Effective Date 

One NEW Temporary Clerk of Works When Adopted and 

Position Pay Grade 24 ($758-905) - 1st to continue for 

half 1971 approximately 20 

($772-922) - 2nd half 1971 months 

(March, 1973) 

. . . Cont'd. 
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Clause No. 1 (Cont'd.) 

YOUR BOARD 
RECOMMENDS 


(1) that the above recommendations of the Director of 
Personnel Services be adopted; 

(2) that Class Specification No. 249-2, "Clerk of Works", 
be adopted as submitted; 

(3) that an Auto Allowance on a regular basis be estab- 
lished for this position. 


fORADOPTlOHSKHGEW..- 



BOARD OF ADMINISTRATION 
PERSONNEL MATTERS 

Supplementary report july 9, i97i 


RECOMMENDATION 


Classification a,nd Salary Review - Seven Positions, City Clerk's 
Department. 

he Director of Personnel Services reports as follows: 

As requested by Mr. R. Thompson, City Clerk, I have conducted a 
eview of the duties and responsibilities of seven stenographic, 
ecretarial and typing positions in his Department's Office in the 
ity Hall. Certain staff changes are being proposed by the Admin- 
strative Analyst and these plus my own findings and recommendations 
re detailed below. 

(a) Clerk Typist II (P.M. Sharp) (Temporary Position) 

The incumbent of this position is responsible for receiving, filing 
and indexing such papers as legal documents, maps, reports, special 
situdies, investigations, financial statements, by-laws, general 

orrespondence and other similar materials and searching for informa- 
tion as requested by civic staff and officials. In addition, Mrs. 
Sharp types letters, cards, forms and other materials, maintains 
simple records, assists in collating reports and minutes for presenta- 

ion to the City Council, and performs other related clerical work. 
Tlhe Administrative Analyst recommends that this position be made 
permanent; the Director of Personnel Services recommends that the 

lassif ication of the position remain at its present level of Clerk 
Typist II, Pay Grade 9. 

(b) Clerk Stenographer II (D.J.L. Misiere) 

Tie work of this position includes receiving, sorting and stamping 
iicoming mail to the City Clerk's Department; taking dictation: and 
tyrping by-laws. Board of Administration reports, agendas, minutes 
of a Standing Committee of Council, letters and other materials. 
Ii addition, the incumbent participates in the collation and distri- 
bjtion of printed materials for members of Council and other officials 
aid obtains necessary signatures on legal documents. This work is 
accurately described by the class specification for Clerk Steno- 
grapher II, consequently no change in classification is recommended. 

(;) Clerk Stenographer II (W.L. Richards) 

Tie incumbent of this position is responsible for answering general 
enquiries directed to the City Clerk's Office, taking messages, or 
referring the caller to the appropriate department, civic staff 
member, or outside organization; typing Board of Administration 
reports, letters, minutes of meetings and similar materials; stamping, 
distributing and filing Authorization Minutes and preparing files for 
m(jetings of other staff members. She also receives and acknowledges 
petitions for local improvements and notifies the petitioners of 
deficiencies in the petitions, as for example, insufficient signatures 
In addition, Mrs. Richards maintains a record of outgoing correspond- 
ence and performs miscellaneous clerical duties. 

A"; present the position involves some stenographic functions, however, 
tlie Administrative Analyst has proposed that this component of the 
work be transferred to other employees. Consequently, I recommend 
that the position be reclassified from Clerk Stenographer II to Clerk 
Tjpist II, Pay Grade 9, effective when adopted. The classification 
oJ the other staff members to be assigned the stenographic work will 
net be affected. 


Cont 'd . 
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(d) Clerk Stenographer II (M.I. Abbott) 

This employee performs a variety of clerical, typing, and stenographic 
duties in the City Clerk's Office, She types requisitions for adver- 
tisements submitted by other departments, such as notices of meetings 
of the Board of Variance and Court of Revision on local improvement 
matters, delivers the typed requisitions to the Purchasing Agent's 
office, and maintains simple records of advertisements placed. Other 
functions include completing requisitions for office supplies as 
these are required; taking dictation; typing correspondence, agendas, 
and minutes of meetings; and preparing files for other staff members 
attending meetings. These duties and responsibilities are accurately 
described by the corresponding class specification for this position, 
consequently, I recommend that the classification be confirmed at its 
present level of Clerk Stenographer II. 

(e) Clerk Stenographer II (Vacant) 

The work of this position includes taking dictation, typing agendas, 
minutes and reports of Standing Committees of Council, the Official 
Traffic Commission, Courts of Revision on local improvements, and 
'In Camera' Council meetings, typing letters; indexing Council 
minutes and Board of Administration reports; and performing other 
clerical work as required. The Administrative Analyst is proposing 
that the emphasis of this position be changed to provide more con- 
tinuity in the stenographic and typing staff of the City Clerk's 
office. The incumbent would function in a greater "back-up" capacity 
to the Secretary to the City Clerk, and would be fully capable of 
assuming the latter 's duties in case of absence. In view of these 
proposed changes, I would recommend that the position be reclassi- 
fied as Clerk Stenographer III, Pay Grade 13 ($472-563) effective 
when adopted . 

(f) Clerk Stenographer II (B.E, Davis) 

The work of this position includes typing Board of Administration 
reports and general correspondence, making bookings of meetings in 
the committee rooms and maintaining the related records, and typing 
and mailing notices of upcoming meetings to committee members and 
others. The incumbent also participates in gathering and compiling 
data for the City's Municipal Year Book and typing the draft copy, 
under supervision. In addition. Miss Davis assists in providing 
secretarial services for the Aldermen, which work includes answering 
enquiries or taking messages, taking and transcribing dictation and 
filing. These duties and responsibilities are substantially at the 
level of a Clerk Stenographer II; no adjustment in classification 
or salary is recommended, 

(g) Secretary to the City Clerk (L . E White) 

The incumbent of this position supervises seven subordinate staff 
members engaged in various typing, stenographic, filing and related 
clerical functions in the City Clerk's Office. Mrs, White is 
responsible for ensuring that printed materials to be presented to 
the City Council are properly typed, assembled, and distributed to 
members of Council and others concerned; that Council minutes are 
sent out to civic departments; and that those concerned with or affec- 
ted by Council decisions are duly notified. The incumbent also 
takes and transcribes dictation of Council minutes, and other materials; 
answers varied enquiries from civic officials, members of the general 
public, and persons from other organizations; and makes preparations 
for the appearance of delegations and groups before Council, as 
required. The Administrative Analyst and the City Clerk propose that 
certain additional functions be transferred to this position to 
better meet the needs of the office. These include the preparation 
of draft agendas for Council meetings for subsequent submission to 
the City Clerk and Deputy City Clerk for approval, and greater 
responsibility for the supervision of typing and stenographic staff. 
In view of these changes, I recommend that the salary for this position 
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upgraded from Pay Grade 14 to Pay Grade 16, effective when adopted, 
have also revised Class Specification No. 018 (Secretary to the 
ty Clerk) to reflect these changes and am submitting it for adoption, 


Tyo other positions in the City Clerk's Office (one Clerk Stenographer 

and one Clerk Stenographer III) are still under review and will be 
reported on separately at a later date. 

:i|ie estimated recurring annual cost of these proposals at 1971 rates 
and including fringe benefits will be approximately $6,880. The 
Comptroller of Accounts advises that the additional funds for 1971 
(approximately 5 1/2 months) estimated at $420. are available within 
the 1971 Departmental Budget. (The Temporary position of Clerk 
Typist II has already been budgeted for through 1971) . 

xhe City Clerk and the Business Manager of the Municipal and Regional 
Eiiployees Union are both in agreement with these recommendations." 


SUMMARY 


Incumbent 


Present 

Classification 


Proposed 
Classification 


Effective 
Date 


W 


M. Sharp 


L. Richards 


One Vacant 
Position 


D 

M 
B 


J.L. Misiere 
I. Abbott 
E. Davis 

E. White 


Clerk Typist II 
P.G. 9($398-472) 
(Temporary Position) 


Clerk Stenographer II 
P.G. 10 ($416-491) 

Clerk Stenographer II 
P.G. 10 ($416-491) 


Clerk Stenographer II 
P.G. 10 ($416-491) 


Secretary to the City 
Clerk 

P.G. 14 ($491-585) 


Clerk Typist II When 

P.G. 9 ($3 98- 472) adopted 
(Permanent Posi- 
tion) 

Clerk Typist II When 

P.G. 9($398-472) adopted 

Clerk Steno- 
grapher III When 
P.G. 13 ($472-563) adopted 

No Change 


Secretary to the When 
City Clerk adopted 
P.G. 16($537-643) 
($585-643)* 


♦Effective range under Personnel 
Regulation 160-1 (a) 


Yc 


ur Board RECOMMENDS 


(a) That the foregoing recommendations of the Director 
of Personnel Services and Administrative Analyst 
be adopted; 

(b) That the Class Specification for Secretary to the 
City Clerk (No. 018) as revised by the Director 
of Personnel Services be adopted. 


(Copies circulated for the information of Council) 
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2. Automobile Allowance in Connection with 
Simulation Study of the Urban Structure 

The Director of Finance reports as follows: 

"As Council is aware, the City is engaged in the Simulation 
Model Project with the University of B.C. and the Greater 
Vancouver Regional District. 

A member of the Planning and Civic Development Department is 
responsible for much of the co-ordination and collection of 
City data for the Study. This requires numerous trips to the 
University and occasional trips to visit other agencies par- 
ticipating in the Study. Owing to the frequency of these 
trips, their duration and the times they occur, it is 
impractical to use a City car. The average mileage per 
month is approximately 200 miles, which it is considered 
should be a direct charge against the Study. 

It is therefore recommended that, in accordance with 
Section 25-2 of Personnel Regulations and Procedures, Mr. 
Peter George be granted a mileage allowance at the usual 
11<: per mile, (the rate for intermittent usage) while engaged 
on this Study and that this amount of approximately $22.00 
per month be charged to the Simulation Study appropriation 
AC7095/1120. " 

Your Board RECOMMENDS that the recommendation of the Director 
ojf Finance be adopted. 

Leave of Absence With Pay - 
Mr. George Shields, Engineering Dept. 
'Phe City Engineer reports as follows: 

Mr. George Shields, who is a paraplegic, is employed as a 
Junior Fire Alarm Operator in the Electrical Division of the 
]!ngineering Department. Last week he attended the Canadian 
Hheel Chair Games in Montreal on his own time. On July 6 
lie was notified that he had been chosen as part of the team 
;o represent Canada in the Pan American Wheel Chair Games in 
Jamaica from July 15 to July 24, 1971. 

Mr. Shields has made considerable personal effort in the 
competitions and has achieved a high degree of recovery from 
Ms injuries received while acting as a Fire Fighter. His 
! access in the field of sports is representative of the 
itchievements that he has made in adapting to his duties as a 
Junior Fire Alarm Operator. 

^^he Director of Personnel Services advises that there are no 
l»rovisions in the Personnel Regulations to cover leave with 
jiay while an employee is engaged in athletic competitions. 

similar recommendation was made in October 1970 concerning 
A member of the Fire Department who participated in the 
Handball Championship held in Dublin, Ireland. At that time 
1:he Fire Chief recommended leave of absence with pay for 
iieven working shifts to allow the Fire Fighter to participate. 
Council on October 6, 1970 adopted the recommendation. 

"he City Engineer recommends leave of absence with pay for 10 
(lays (July '15 to July 24, inclusive) be granted Mr. George 
ilhields to allow him to participate in the Pan American Wheel 
Chair Games. The Fire Chief has agreed that Mr. Harold 
Jitamnes, a member of the Fire Department and a trained Fire 
jtlarm Operator can ba provided to relieve Mf. Shields for the 
duration of the leave of abeonce. 


Your Hoard KKCOMMENDS the foregoing recommendation of the 


city Engineer be adopted. ^ 


lOR ADOPTION SEE PAGE(S) . 
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PROPERTY MATTERS 
JULY 9. 1971 

R 5 COMMENDATIONS 


1 • Vesting Order 

, kSlO and 14-556 Joyce Street 

The Supervisor of Property and Insurauice reports as follows: 

"On May 5th, 1970, City Council approved the expropriation of the W 
7 ft. and the E 144« of Lots 3 and 4 S^^, Block 102, D.L. »s 36 and 51, 
these portions being required in connection with a scheme of sub- 
iivision of adjacent City and privately-owned lands. Seiid scheme of 
subdivision was approved in principle by City Council on May 20th, 
L969, and relates to an area West of Boundary Road between 29th and 
•lonmouth Avenues. 

J3t 3, known as 4570 Joyce Street, is a single lot, 82.5' x 264', 
joned RS-1, improved with a one storey frame dwelling. The net 

;jize of this lot cLfter taking the required portions will be 82.5' 

:c 113'. 

'ihe owners of Lot 3 were offered the total sum of $5,329.50 for loss 
of laoid, made up as follows i- 

W 7' ( 577.5 sq. ft. (2 $1.00 per sq. ft.) = $ 577.50 
E 144' (11,880 sq. ft. ^ $.40 per sq. ft.) = $4.752.00 

$5,329.50 


]x>t 4 S-2, knovm as 4556 Joyce Street, is a single lot, 41.25' x 264' 
:.n size, zoned RS-1, improved with a 1^ storey frame dwelling. The 
;:educed parcel will have a net size of 41.25' x 113', 

'?he owners of Lot 4 S^g were offered total compensation of $2,664.75 
J "or loss of land, made up as follows:- 

V/ 7' (2S3.75 sq. ft.'-;i $1.00 per sq. ft.) = $ 288.75 
E 144' (5,940 sq. ft. ^ $ .40 per sq. ft.) = $2.376.00 

$2,664.75 

/kS these owners refused to accept the City's offers and further 
negotiation fiviled to produce a settlement, arbitration proceedings 
liecame necessary and a Board of Arbitration was duly constituted. 

Under date of January 13th, 1971, the Board of Arbitration made a 
majority award whereby the owners were allowed the sums of $5,329.50 
isid $2,664.75, respectively, being the amounts the City had offered 
previously. The City was awarded the costs of the proceedings. 

Ey letter dated June 29th, 1971, the City Solicitor advises in part 
cs follows 

"I have requested the owners to convey to the City the 
portions of their lots required for the above pulrposes 
but they have refused to comply. 

To bring these matters to a conclusion it appears that 
applications for vesting orders will be required and I 
would be obliged if you would advise our Board of Adminis- 
tration of the present impasse with the object of obtaining 
authority for such applications to be made." 


Cont'd. 
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Your 


It is noted that until the City obtains title to these portions of 
property, the new plan of subdivision camnot be registered and the 
iistallation of new services in the area as well as ultimate sale of 
new sites will be further delayed. 

RECOMMENDED that the Corporation Counsel be authorized to apply to the 
Caurt for a Vesting Order." 


Board 


RECO FIENDS the foregoing recommendation of the Supervisor of Property & 
Insurance be ewiopted. 


Urban Renewal Scheme 6 
Sale of Streets and Lanes 


Supervisor of Property and Insureaice reports as follows : 

"On January 12th, 1971, Council approved the closing of portions 
of streets and lanes within the area of Urban Renewal Scheme 6, 
these closed streets and lanes to be subdivided with the adjacent 
property. Closure of these streets and lanes has now been completed 
auid allowaoices has been made for the dedication of these portions 
required by the City Engineer for streets. 


Provision is made under the Urban Renewal Scheme 6 Federal Agree- 
ment for payment by the Urban Renewal Partnership to the City at 
the rate of 69 cents per sq. ft. for City-owned Icinds required 
for the Scheme. The sum due to the City is as follows: 


Partnership to Acquire from the City 

Streets and lanes - 140,556 sq. ft. 

Less: portions for dedication 

to the City - 22«333 sq. ft. 

118,223 sq. ft. (g 69 cents = $81,573.87 


Central Mortgage and Housing Corporation officials concur with these 
figures. The Senior Government's share is $40,786.94, that of the 
Provincial Government, $20,393.47, and the City's share, $20,393.46, 
provided for under the Scheme 6 Agreement. 

RECOMIiENDED that the foregoing credit to the City for streets and 
leines be approved and applied to Account Code 4812/17 - CapiteJL 
Asset Sales." 


Your board 

RECOMllENTDS the foregoing recommendation of the Supervisor of Property 
anii Insurance be adopted. 


Gont 'd . . . 
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3|. Lease in the Dick Building 
114.90 West Broadway 

Ihv. Supervisor of Property and Insurance reports as follows i 

"Reference is made to a Board of Administration report of March 
5th, 1971, approved by Council, March 9th, 1971, wherein term 
leases varying from one to five years were grainted to 8 tenants 
out of a total of 15, the remainder of tenants continuing on a 
month-to-month rented, basis. 

In all cases, meirket rentals were established on a basis of an 
overall net 10% return on the estimated market value of the 
property. 

Application has now been received from a monthly tenant. Miss M. 
Jones of Rooms 5 and 6, for a 2-year lease commencing July 1st, 1971, 
The rentaJ. to continue on the basis of :?96.00 per month, plus a 
proportionate share of any tax increase over the base year of 1971, 
thus conforming with rates and term leases £LLready established. 

RECOMMENDED that effective July 1st, 1971, Rooms 5 and 6 of the 
premises known as 1490 West Broadway, Lots 1 & 2, Block 351, D.L. 
526, be leased to Miss M. Jones, for a 2-year term at a rental of 
$96.00 per month, plus a proportionate share of £Uiy tax increase 
over the base year of 1971." 

Yoilr Board 

RECOMMSNDS the foregoing recommendation of the Supervisor of Property 
3JIC Insurance be adopted. 


i|. Advance Purchases for Britannia Community 
Services Centre 

Supervisor of Property & Insuramce reports as follows t 

"This office has recently received enquiries from four of the 
property-owners located in Stage 1 of the proposed Britannia 
Community Services Centre Site concerning the possible sale of 
their properties to the City at this time. These parties suggest 
that negotiations for the acquisition of their properties be 
commenced immediately rather than awaiting the signing of official 
agreements between the three levels of Government. 

It is noted that Stage 1 as presently defined lies adjacent to 
the Easterly end of the present school site. By letter dated 
May 19, 1971, per copy attached, Mr. D. L. Pritchard of the 
School Board indicates that the School Board is anxious to proceed 
with the elementary school portion of this project at the earliest 
possible date and requests that these lands be acquired as soon 
as the project is approved. 

The following memo, dated June 16th, 1971, has been received from 
Mr. H. W. Picks tone. Asst. Director, Civic Development j 

"Following our discussion yesterday, I can confirm that 
in my view it would be reasonable to maike advance purchases 
where owners come forward euid offer voluntary sales in the 
site originally designated as the elementary school site 
in the Britannia Community Services Centre area (Lots A, 
B, C, 3-8, and 17-20, Block 38 & Lots 8A exc. 5', D & 6, 
Blk. 28, D.L. 264A). 


Cont ' d. . . 
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The consultant working with the Britannia Planning Advisory 
Committee has been instructed that because of the great 
urgency in procGRding with the plans and development of the 
elementary school he should take its location as one of the 
fixed items in the plan and it is intended that the design 
of the actual building will begin before the completion of 
the outline plan for the whole project. In the event that 
the school is located on another part of the site or for 
some other reason is not constructed where indicated, this 
area is still very strategically located for an early part 
of the construction on the Centre. 

Advance purchase therefore seems warranted from the point of 
view of the project and in fairness to those people who wish 
to sell as soon as possible." 

n view of the foregoing, it is recommended that the Supervisor of 
Property and Insurance be authorized to negotiate for the acquisition 
of private properties in proposed Stage 1 of the proposed Britannia 
Community Seirvices Centre on the initiative of owners, and that, the 
necessary funds for these purchases be advaunced from the Urban 
1 Renewed. Fund." 

You;: Board recommends the foregoing recommendation of the Supervisor 
of Property & Insurance be adopted. 


S\ Cancellation of Sale of Lot 

Situated N/S 5Qth Avenue in Champlain Heights 

Tjie Supervisor of Property and Insurance reports as follows 

"On May It-th, 1971j City Council approved the recommendation 
of the Supervisor of Property and Insurance that Lot 35? 
D.L. 339, Plan 13659, Group 1, N.W.D., situated N/S SOth 
Avenue in Champlain Heights, be sold to Dinis Correia Amado 
and Maria Do Ceu Amado, for $1[(.,000.00 on City terms, subject 
to a 5 foot public utility easement over the easterly 
boundary of the property. 

Mr. Amado now states that at the time of purchase, he was not 
aware of any easement on the property, and that had he been 
in possession of this knowledge, he most certainly would not 
have submitted his offer to purchase. 

A map of the subdivision is displayed at the counter of the 
Property and Insurance Office which indicates easements, 
however, after discussing the situation with Mr. Amado, there 
is a reasonable possibility that he did not understand the map 
or that it was not clearly explained to him." 

Ybur Board endorse the recommendation of the Supervisor of Property 
a;id Insurance to Council that the sale be cancelled aad a refund of 
ail monies be made. 

Sale of City Lands in Block 56, D.L. 
to the Federal Governement - Bounded by Georgia, 
Robson, Hamilton and Homer Streets 

Your Board submits the following report of the City Engineer, 
Corporation Counsel and Supervisor of Property & Insurance dated 
Jane 25, 1971 respecting sale of City lands in Block 56, D.L. 54^ 
tp the Federal Government - bounded by Georgia, Robson, Hamilton 
and Homer Streets: 

Cont 'd. . . 
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"Council, on April 6, 1971, in dealing with the sale of City- 
owned lands in Block 56, D.L. 5^1 to the Federal Government, 
adopted the following Recornrnendations : 

(i) A registrable deed be issued by the City to the Crown 
for Lot 7, Lots l8 & 19, Lot 20 except South 7 feet 
thereof. Lots 25 & 26 and Lots 28 to 34 inclusive, all 
in Block 56, D.L. 5^1 • 

(li) That an agreement satisfactory to the Corporation Counsel 
be entered into with the Crown, wherein the sum of 
$750,000.00 be accepted as an advance and forming part 
of the total consideration or compensation for all 
interests of the City in the aforementioned lands and 
preserving for the City its full rights for compensation 
under the Expropriation Act SC 1969-1970, Chap. I|.1 , and 
in the event of dispute the matter be settled by the 
Exchequer Court . 

The Crown has now advised that in the proposed agreement 
between the Crown and the City that no reference has been 
made to the lane in the block in respect to the City closing 
and stopping it up and conveying it to the Crown. 

It is RECOMMENDED: 

(a) Subject to the Crown being the owner of all the parcels 
in Block 56, D.L. 5^1 the City will, upon written notice 
by the Crown, close and stop up the lane in Block 56 
and deliver to Canada a deed to the lane. 

(b) The Crown to undertake to bear all the costs of closing 
out the lane in Block 56 including the elimination of 
the lane entrances and the carrying through of the curbs 
and sidewalks on Georgia and Robson Streets, the removal 
or cutting off of the existing utilities in the lane, 
the provision of alternative utility works caused by the 
lane closure, which includes alternative utility works 
to serve Block 66 to the south and the re-routing of 
fire alarm and traffic control facilities - all to the 
City Engineer's satisfaction. 

(c) If the Crown elects to commence construction within the 
block before the Crown has obtained vacant possession of 
the lands occupied by No. 1 Pirehall Station, namely 
Lots 28 to 34 inclusive, and the Crown's construction 
works cuts off municipal or utility facilities which now 
serve the Pirehall from the lane, the Crown to undertake 
to pay the costs of providing alternative temporary 
facilities to the Pirehall to the City Engineer's satis- 
faction. 

(d) The sum of $750,000 to be accepted by the City as an 
advance and forming part of the total consideration or 
compensation for all interests of the City in the block, 
shall be an advance in respect to both the City-owned 
lots and the lane in the block preserving for the City 
its full rights for compensation under the Expropriation 
Act SC 1969-1970 Chapter h,^ and in the event of a dispute, 
the matter to be settled by the Exchequer Court." 

Your Board 

RECOMMENDS the foregoing report of the City Engineer, Corporation 
(fcunsel and Supervisor of Property & Insurance be adopted. 


Cont ' d . 
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INFORMATION AND CONSIDERATION 


7. Resident Tenants and Owners 

Provincial Courts Complex Site & PP 1 9 
- Single Men's Hostel Site 

The Supervisor of Property and Insurance reports as follows: 

Reference is made to letters dated May 7th, 1971, addressed to His 
Worship the Mayor and City Council from Mr. Paul Kuxhausen, Secretary, 
Fesidents of Gastovm and the Rev. Glen W. Baker, Secretary, Downtown- 
Eastside Clergy Association, enclosing a report concerning present 
lesidents of the above sites. All members of City Council have 
icceived a copy of this report. 

Following is a summary of progress to date with respect to each of 
these projects: 

P rovincial Courts Site - Blk. 5, D.L. 196, bounded by Powell Street, 

Gore Avenue, Cordova Street and Main Street o 

oil November 25th, 1969, City Council confirmed the selection of this 

ite and directed the Supervisor of Property & Insurance to negotiate 
for the acquisition of the lands in this block. 

Negotiations proceeded on the basis that all acquisitions were to be 
completed £xnd vacant possession of all buildings obtained by 
December 31st, 1970, on the assumption that construction of the 
navv building would commence in early 1971. It has since been deter- 
mined that development of the site is to proceed in two stages. The 
nsw building is to be located on the westerly end of the block and 
Lots 25 to 27 on Pov;ell St., Lot 1 to 10 on Main Street and Lots 
IL to 17 on Cordova Street will be required for the principal stage 
of development. The Building Inspector has indicated that this portion 
of the site is to be clear of buildings by October 31st, 1971. 

A; to the balance of the block. Lots 18 and 19 at the N.W. 'corner 
of Cordova Street ojid Gore Ave. (a fonr.Gr service station) are to be 
used for relocating existing police parking on Lots 13 to 15 and it 

is been ascertained that Lots 20 to 24, combining approximately 
144' frontaqe on Povveil Street, will not be required until September, 
1!)72 for the second stage of development v/hich includes parking axid 
luidsc aping. 

Ill January, 1970, cui initial inspection was made of all living 
ax;commodation in the block. It was found that some 350 persons were 
occupying 325 rented, units. This total included approximately 290 
s;Lngle men, 20 single women, 15 mcirried couples and 10 children. 
I'; was also found that most of the tenants were either pensioners or 
welfare recipients and more than 50fi5 were of Chinese origin. 

S;.nce that time, 135 of the original. 350 occupants have moved 
voluntarily, some 10 or 12 of these being placed in public housing 
through the B. C. Mousing Management Commission. Approximately 120 
people remain in the easterly portion of the block fronting Powell 
Sireet as aforesaid. In the cr.ltical westerly portion of the block, 
some 95 occupants remain as follows: 


228 Powell Street 
230-234 Powell Street 
238-242 Mciin Street 
261 E. Cordova Street 


4 storey masonry building 
2 storey frame building 
2 storey frame building 
1 storey frame dwelling 


40 
35 
15 
5 

95 


Cont'd. 
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A; aforementioned, the target date for clearance of the westerly 
portion of the block is October 31st, 1971. It is hoped that a 
considerable number of tenants will have relocated on their own 
volition by that time. 

is noted that as a matter of procedure, this office has listed the 
n^unes of all tenants in the block as and when the co-operation of 
liuidlords could be obtained. Ten£mt listings have been forwarded to 
the B. C. Housing Mamagement Commission and a few perscns placed in 
public housing. However, in the main, the City has left it to tenants 
tci find other quarters on their ovm. There appears to be an ever- 
increasing demand that the City become more deeply involved in 
re-housing those being displaced by public projects. 

Sj[nqle Men's Hostel Site Lots 10 to 16, Block 57, D.L. 196 

S/S 400 Block E. Cordova Street 

OH January 19th, 1971, City Council instructed the Supervisor of 
Property and Insurance to negotiate for the acquisition of the above 
properties as a site for a Single Men's Hostel to be developed by 
Federal-Provincial authorities. 

This proposed development will require the removal of 7 frame 
dwellings, one of which was uninhabitable and has been demolished 
recently. Four of these houses (on Lots 10, 13, 14 said 16) are 
owner-occupied. /Another (on Lot 12) is operated by a Chinese group 
as a society house. The remaining dwelling (on Lot 11) is owned by 
em adjacent commercial firm aoid is occupied by tenaaits. 

Indications are that the resident owners cxnd the Chinese group 
will be purchasing other properties elsewhere. It is anticipated 
that tenants will follow the owners in most cases. Should this 
transpire, it would leave only 6 people, as noted following, to be 
relocated on their own initiative or with the help of the Cityi 

452 E. Cordova Street (Lot 11) - 2 miirried couples 
466 E. Cordova Street (Lot 14) - 2 single men 

It is noted that 4 additional single men, who occupied rooms in 466 
E. Cordova St., have vacated voluntarily since acquisition of this 
property by the City. The City also owns vacexnt Lot 15 and is 
CO icluding the purchase of Lot 10. 


tt 


e names of all parties still resident in the properties comprising 
e site are being forwarded to the B.C. Housing Management Comniission. 


The Director of Planning and Civic Development reports it is 
articipated that the Hostel project will be commenced late this year 
ard be completed for occupancy by the end of 1972. It is clear, 
therefore, that it cannot contribute to the rehousing of persons 
displaced from Phase I of the Provincial Courts development 
scheduled to commence on November 1, 1971'" 

Your Board 

Submits the foregoing report to Council for INFORMATION and CONSIDERATION. 


Cont 'd. . 


3/^ 
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, (a)Sales : 

Ghamplain jiei^hts 


RECOMMENDED that the following sale by tender received by the 
Supervisor of Property and Insurance be approved under the terms 
aid conditions set down by City Council, being in this case the 
Lghest offer received 

Re: Lot 38, Blocks 1 & 8, D.L. 339, Plan 1 3659 
Situated in Champlain Heights, S/E Corner 
L|.8th Avenue and Tyne Street, Zoned: RS-1 , 
Specified Use - Church Site . 


NAME 


ilvation 
my , Mnt . 
Leasant 
jrps . 

DNDITIONS 


Dard of Administration, July 9, 1971 (PROPERTIES - 8) 


LOT APPROX. SIZE 
38 362' X 11x2' 

ifB- 

approximately 
1 . 37 acres 


SALES PRICE 


$1 00,000.00 


TERMS 

City Terms 
& 9% 


L) Property is above grade on [|.8th Avenue and subject to a bulkhead 
agreement. 

Li) Subject to a public utility easement over the southerly portion, 
per Plan #LF5309. 

Lii)The purchaser shall grant to the City an option to repurchase 
at the net sales price in the event that construction of a 
church has not commenced on the site within two years from the 
date of sale. 

Lv) The date of sale to be the date of Council's approval. 

(b)Sales: Residential 
Champlain Heights 


RECOMMENDED that the following offers to purchase received by the 

apervisor of Property and Insurance be approved under the terms 
a;id conditions set down by City Council. These lots are marketed 
01 the basis of fixed price in accordance with Council's instructions 
rsgarding the sale of single family residential lots in Champlain 
Heights. 

Re: Lots 22, 23 & Zh,, D.L. 339, Plan 13659 
Situated S/S ij-9th Avenue East of Tyne 


NiME 


Coffey & 
S ;r uve 
Enterprises 
L .mited 

cjsffey & 

:ruve 
Enterprises 
Limited 


LOT APPROX. SIZE 


22 1^3.5' X 120' 


23 1^3.5' X 120' 


SALES PRICE 


$12,700.00 


$12,700.00 


TERMS 

City Terms 
@ 9^ 


City Terms 
^ 9;^ 
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Board of Administration, July 9, 1971 (PROPERTIES - 9) 

(c ) Sales; Residential 

RECOMMENDED that the following offer to purchase received by the 
Supervisor of Property and Insurance be approved under the terms 
and conditions set down by City Council, being in this case the highoa 
dffer received. 

Re: Lot 1, Block 6, D.L. 31i|, Plan 1^018 

N/S 50th Avenue bet. Dunbar & Collingwood Sts . 


NILME 


Miklos 
H^rvat 
ic 

Vsronika 
HDrvat 


LOT APPROX. SIZE 
1 70' X H6' 


SALES PRICE 
$21 ,500.00 


TERMS 

City Terms 
@ 9% 


K» ADOPTION SEE PAGEiS) .^"^^ 
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CITY OF VANCOUVER 
SPECIAL COUNCIL MEETING 


A Special Meeting of the Council of the City of Vancouver 
was held on Thursday, July 15, 1971, in the No. 1 Committee 
Room, at approximately 12:10 p.m. 

PRESENT: Deputy Mayor Adams in the Chair 

Aldermen Bird, Hardwick, Phillips, Rankin, 
Sweeney and Wilson 

ABSENT : His Worship the Mayor (On Civic Business) 
Alderman Broome 
Alderman Calder 
Alderman Linnell (On Leave) 

CLERK TO THE COUNCIL: M. James 


Report of Standing Committee of Council 
on Planning and Development, July 15, 1971 

MOVED by Alderman Bird, 
SECONDED by Alderman Sweeney, 

THAT the report of the Standing Committee of Council 
on Planning and Development of this day's date be adopted, 

- CARRIED 


The meeting adjourned at approximately 12:12 p.m. 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


JULY 15, 1971 


A meeting of the Standing Committee of Council on Planning and 
Development was held in the No. 1 Committee Room on Thursday, 
July 15, 1971, at 10:20 a.m. 

PRESENT: Alderman Bird, Chairman 

Aldermen Adams, Hardwick, Phillips, Rankin, 
Sweeney and Wilson 

ABSENT : His Worship the Mayor (On Civic Business) 
Alderman Broome 
Alderman Calder 
Alderman Linnell (On Leave) 


CLERK 


M. James 


The Minutes of the meeting of June 17, 1971, were adopted. 


PART I 

The following recommendations of the Committee are submitted 
to Council for consideration: 


I Strathcona Rehabilitation Program 

The Director of Social Planning/Community Development, acting 
as Chairman of the Strathcona Working Committee, prefaced the 
report of that Committee with the following :- 

"The SWC is comprised of representatives from the Province, 
Central Mortgage & Housing Corporation (CMHC) , Strathcona 
Property Owners' and Tenants' Association (SPOTA) and three 
City officials. Director of Finance, Director of Planning 
and Civic Development and Director of SP/CD . Six 
meetings of the SWC were held in April and May to try 
and reach consensus on the main items of the Strathcona 
Rehabilitation Program still under consideration. 

City Council meeting February 16, March 9 and March 30 
1971 outlined conditions under which t\\e City would 
participate in the Strathcona Rehabilitation Program. The 
SWC has reached a consensus on five program items which 
vary from the conditions outlined by Council and on three 
other items not previously dealt with by Council. They 
are listed by heading belowl , 

1 , Items Covered by Council Resolutions 

(1) Zoning 

(2) Grant-Loans (Amount, Conditions, Areas of Application, 
Retroactivity and Other Related Aspects) 

(3) Engineering Services (Degree of Improvement, Scale 
of Relief to Property Owners' Share of Local 
Improvements) 

(4) Administration (Includes Expenses for SPOTA 
Members and Advisors to SPOTA) 

(5) Interim Nature of the Project 

2, Items Not Covered by Council Resolutions 

(1) City-owned Lands and Their Disposal 

( 2) Lands Required for Public Purposes 

(3) Agreement to Implement the Program 

/continued ... 
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STANDING COMMITTEE OF COUNCIL 

ON PLANNING AND DEVELOPMENT 2 

JULY 15, 1971 

Clause I Continued 

Agreements have been reached in the SWC on all other Items 
considered to date and which are to be included in the City's 
application to the Province and CMHC for financial assistance, 
under Provincial and Federal Housing Acts, to implement the 
proposed Strathcona Rehabilitation Program. These agreements 
are found in the minutes of SWC meetings, concluding with the 
May 29 meeting, copies of which are available. City 
representatives on the SWC wish to seek guidance from Council 
on the above eight (8) items prior to further Committee 
meetings. " 

Mr. Harry Con, President of the Strathcona Property Owners and 
Tenants Association, spoke to the Committee and advised of that 
Association's comments as follows: The Association agrees in 
principle with the recommendations of the Strathcona Working 
Committee, with the exception of - 

the matter of zoning; 

the matter of the grant/loan formula application 
and restrictions; 

that the rehabilitation was undertaken with the 
view to a specific "lifetime" and the Association 
felt there should be no "lifetime". 

"^Ir. Con also pointed out that this report did not, and the 
Association felt that it should, deal with the matter of the 
connector between the Georgia Viaduct and Highway 401, the 
implications of the Gastown beautif ication , and the matter 
of the relocation of Fire Hall Number 1 in the Strathcona area. 

Mr. K. Ganong (Central Mortgage and Housing Corporation) and 
Mr. J.E. Brown (Province of B.C.), who were members of the 
Strathcona Working Committee representing the Federal and 
Provincial Governments, were present and spoke to the 
Committee on various points as they were discussed. 

Mr. Con made reference to his letter dated June 18, 1971, 
which suggested amendment to the grant/loan schedule, and 
to his letter of June 25, 1971, which commented on each of 
the sections reported on. Copies of both these letters 
were supplied to all members of the Committee. 

The Board of Administration under date of July 2, 1971, 
submitted a report prepared by the Director of Social 
Planning/Community Development, the Director of Planning 
and Civic Development, and the City Engineer which contained 
eight specific areas of concern, divided into two groups as 
follows : - 

" 1 . Items Covered by Council Resolutions 

(1) Zoning 

(2) Grant-Loans (Amount, Conditions, Areas of Application 
Retroactivity and Other Related Aspects) 

(3) Engineering Services (Degree of Improvement, Scale 
of Relief to Property Owners' Share of Local 
Improvements) 

(4) Administration (Includes Expenses for SPOTA 
Members and Advisors to SPOTA) 

(5) Interim Nature of the Project 

/continued ... 
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Clause I Continued 

1 

2. Items Not Covered by Council Resolutions 

(1) City-owned Lands and Their Disposal 

( 2) Lands Required for Public Purposes 

(3) Agreement to Implement the Program" 

In view of the format of the report, the Committee agreed to 
consider the items seriatim with discussion on each. 


ITEMS COVERED BY COUNCIL RESOLUTIONS 

( 1 ) Zoning 

Council previously advised the members of the Working Committee 
as f ol lows : - 

"No change from existing RM-3 zoning which permits a 
range of residential development, including conversions, 
and would allow owners not wishing to rehabilitate to 
sell at values related to this zoning; rehabilitation 
to extend life of buildings about 10 to 20 years as 
originally proposed by the Working Committee considered 
appropriate. However, Working Committee to report back 
on possibility of limiting height of apartments." 

The Working Committee advised that discussions to date suggested 
rezoning to RT-2, which permits low-rise apartments up to 0.75 
F.S.R. to ensure that new uses are compatible with the existing 
family environment. The Director of Planning and Civic Develop 
ment orally reported that the natural redevelopment of this area 
in general, would be to a level consistent with RM-3 zoning, and 
in the report he advised :- 

"The RT-2 zoning would limit the development potential 
of the lands, (including 64 lots owned by the City). 

An alternative could be (CD-l) Compreliensive Development 
District with controls generally in accordance with the 
(RM-3) Schedule plus a height control. This would set 
an effective maximum F.S.R. at about 1.4 (as compared 
with a maximum for high rise buildings of about 1.85) , 
and limit the possibility of overshadowing houses 
retained and rehabilitated . " 

Your CoTiTiittee discussed the matter and 


RECOMMENDS, following the execution of agreements to implement 
the Strathcona Rehabilitation Program, that the Director of 
Planning and Civic Development make application for rezoning 
of the parts of the area, being the Strathcona Rehabilitation 
Study area, now zoned RM-3 medium density multiple dwelling 
district, to RT-2 two-family dwelling district. 


( 2 ) Grant-Loans 

Council had by previous action advised of the ' following position 
on this matter:- 


/'con tinued 
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STANDING COMMITTEE OF COUNCIL 

ON PLANNING AND DEVELOPMENT 4 

JULY 15, 1971 

Clause I Continued 

' Council Position 

(a) Amount and Conditions 

Maximum grant-loan (City interest-free loan of 25%; 

grant from Province 25%; and from C.M.H.C. 50%) $3,000 

Matching amount from owner (In cash $1,000 plus 
$2,000 borrowed, possibly from C.M.H.C. at 
preferential interest rate) $3,000 

Applicable to single family dwellings and conversions, for owners who 
have occupied the premises for minimum of three years. 

The advance by the City would be administered as a charge against the 
property over a period to be determined (3 to 5 years) at no interest 
(subject also to the legal position of the City permitting this). 

The repayment instalments would carry the usual form of penalty and 
interest for late payment or non-payment as defined by the City Charter 
and By-laws. 

The application of this principle to Strathcona to be considered an 
experiment only, not committing the three levels of government to the 
same policy for other areas. 

The 75% contribution by the Federal and Provincial Governments would 

be forgiven in proportion to that part of the City's share paid off 

at any time. Grant fully recoverable if property sold within three years 


(b) Standards 

Not set out in detail. To be generally consistent with an extended 
life of buildings of 10 to 20 years. 

(c) Administration 

The Council's position on the administration of grants and loans and 
their eligibility regulations as expressed by resolution (In Camera) 
of March 9, 1971 is that it would prefer this aspect of the rehabili- 
tation project being in the hands of C.M.H.C, which has the necessary 
organization. " 

The Director of Social Planning/Community Development, as Chairman 
of the 'Strathcona Working Committee, noted discussions on the 
matter of grant/loans formula in the Committee, and reported the 
following from the Strathcona Working Committee for your Commit- 
tee's considerat ion : - 

" Trend of Discussions in Committee to Date 

(a) Grant-loans to owners of s ingle family and two family dwellings and 
c onversions whether occupied by owner or not, related to income as in 
following tabl e : 

/continued ... 
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Work 


Annual Income of 

Owner 



$6,000 
or less 

$7,000 

$8,000 

$9,000 

$10,000 
or more 

$ 

3,000(niax) 

Amount of Grant-Loan (GL) Owner's Contribution (DC) 

$ 

3,000(GL) 
NiUOC) 

$ 

2,250(GL) 
750(0C) 

$ 

1 ,500(GL) 
1 ,500(0C) 

$ 

750(GL) 
2,250(0C) 

$ " 

Nil (GL) 
3,000(0C) 

2,000 

2,000(GL) 
Nil(OC) 

1 ,500(GL) 
500(0C) 

1 ,000(GL) 
1 ,000(OC) 

500(GL) 
1 ,500(0C) 

Nil(GL) 
2,000(0C) 

1 ,000 

1,000(GL) 
Nil(OC) 

750(GL) 
250 (OC) 

500(GL) 
500 (OC) 

250(GL) 
750(0C) 

Nil (GL) 
1 ,000(OC) 

bOO(iinn) 

500 (GL) 
Nil{OC) 

375(GL) 
125(0C) 

250 (GL) 
250(0C) 

125(GL) 
375(0C) 

Ni 1 (Gl ) 
!)00(()C) 


(GL-100%) 

(GL-7f)7.) 

(GL-bOZ) 

(Gl =25X,) 

(GL -v) 


Income defined as: 


The income of the owner for the purpose of assessing the amount of 
grant-loan applicable shall be gross income derived from all sources 
by the family head during the 12-month period immediately preceding 
the date of the application for a grant-loan including investment 
income, wages, commissions, fees, annuities, all forms of social 
assistance such as Canada Pension Plan benefits. Unemployment Insurance 
benefits, plus: 


(i) 100% of spouse's investment income or social assistance 
benef i ts ; 

(ii) 50% of spouse's gross wages or earnings; 

(iii) 25% of gross income received from boarders; 

(iv) 50% of gross income received from roomers; 

(v) any other form of income which in the opinion of the 
Strathcona Rehabilitation Committee should be considered 
as income but excluding life of medical insurance benefits 
and family allowance benefits; 

(vi) in exceptional situations the interpretation of family 
income shall be determined by the Strathcona Rehabilitation 
Commi ttee. 


Applicable to all owners including absentee owners. For owner-occupiers, 
applicants required to have been in occupancy before April 1, 1971. For 
rented premises, increases in rent to be restricted to proven increases 
in operating costs. Grant-loans, less that part of the City's 25% loan 
already repaid, to be recoverable if property sold within five years. 


(b) Grant-Loans to owners of apartment buildings containing three or more 
dwiTTTng units up to a maximum of $1 ,000 per dwelling unit with no 
contribution required from owner. Rent increases to be restricted to 
proven increases in operating costs. 

(c) Grant-loans to be made available to owners who wish to demolish 
di lapidated buildings and construct new houses. 


/continued 
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Clause I Continued 


(d) Retroactivity 

Work undertaken since April 1, 1970 to be considered for eligibility 
for grant-loans, on the basis that some owners have started work in 
anticipation of the program. 

(e) Standards 

Grant-loans only approved when the total grant-loan, plus owners 
contribution, is sufficient to bring the property up to acceptable 
standards of health and safety. For this purpose "N.H.A. Minimum 
Property Standards for Existing Residential Buildings" and applicable 
City By-laws will govern. 

(f ) Definition of Rehabilitation 

In this program, rehabilitation shall include: 

(i) Renovation and repair to existing residential buildings. 

(ii) Demolition of sub-standard sheds, garages, fences and 
similar structures. 

(iii) The demolition and reconstruction of a sub-standard resi- 
dential building as determined by the Committee. 

(iv) Extensions that are necessary to bring a residential 
building to the minimum space standards of the National 
Building Code. 

Rehabilitation shall not include a conversion by the addition of 
sleeping, housekeeping, or dwelling units and/or extensions which 
might exceed the definition contained in (iv). 

The application of a grant-loan towards demolition and reconstruction 
of a sub-standard building was included on the basis that this would 
assist in general rehabilitation of the area. 

The proposed broadening of the program from the City Council's position, as 
indicated above, is based on the philosophy that rehabilitation should apply 
throughout the area and therefore all residential buildings should be con- 
sidered and that the amount of the grant-loans should be related to incomes 
on the principle of giving greatest aid to those with lowest incomes. The 
restriction on rent increases is proposed to minimize hardship to low income 
tenants." 


Mr. Ganong advined your Commi;:tee that from the date of the 
signing of the agreement to implement the Strathcona Reha- 
bilitation Program, applicants would have two years to apply, 
and would be allowed three years from the date of their 
application being granted, to have the rehabilitative work 
done . 

On the matter of grant/loans the Director of Planning and Civic 
Development submitted the following comments :- 

The principal implications for the City are: 

(a) The City would be getting into the areas of "means tests" and 
"rent controls" since the City is proposed to be responsible for 
the administration of the project. 

(b) The application of grant-loans towards demolishing dilapidated 
houses and the construction of new houses could create the situation 
of new houses with a life expectancy of 50-60 years being encouraged 
in an area presently zoned, and anticipated as being redeveloped 
for medium-density multiple dwellings within a considerably shorter 

/continued .. 
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Whether the principles of relating grant-loans to incomes and the con- 
sequent required income investigation, and of restriction of rent 
increases are accepted by the City or not, it is increasingly clear that 
it would be highly desirable to have this part of the rehabilitation 
project handled by C.M.H.C., which presently administers programs 
involving such matters. 

The City's position on sharing of administrative costs related to 
grants and loans as expressed in the Council resolution of February 16, 
1971 which adopted recommendations of the Standing Committee on 
Planning and Development of February 4, 1971 is that the City would 
contribute 25% of administrative costs, other than those respecting 
loans and grants, this being based on the Committee's recommendations 
that loans and grants and their administration be the responsibility 
of the Federal and Provincial Governments. 

At its meeting on March 9, 1971 when it agreed to participating by way 
of 'grant-loans', the Council still expressed itself in favour of 
C.M.H.C. handling the administration of this aspect. 

It is concluded therefore that if the City agrees to broadening the 
program, as indicated above, all aspects relating to the administration 
ot grant- loans should be handled by C.M.H.C." 


The Board of Administration on the topic of grant/loans commented 
as f ol lows : - 


" YOUR BOARD note that the very elaborate Grant-Loan system has been introduced by 
CMHC on the basis of need, the variations proposed being considered more equitable 
than the equal matching system originally proposed. 

YOUR BOARD recommends strongly to Council that this only be accepted if the admini- 
stration of means tests and rent controls are administered by CMHC Officials, who 
are familiar with this fonn of administration, with the cost being chargeable to the 
project and the City bearing their share. It is just as reasonable for CMHC to deal 
with this aspect of expertise in the same way that the City of Vancouver will be 
handling all services in the area. 

YOUR EJOARD further recommend that the Grant-Loan system for new houses as per Sub- 
section (2)(f)(iii) be not approved since it is contrary to the philosophy of 
Limited Rehabilitation, which the whole system was intended to introduce. 

The giving of Grant-Loans to absentee landlords and for multiple dwellings has been 
introduced so that rehabilitation can be encouraged throughout the area. 

No comment is offered on this departure from Council's previous instructions. " 

Your Committee discussed this general topic at length with tlie 
representatives of S.P.O.T.A. and the two senior levels of 
government and 

RECOMMENDS that the grant/loans formula, as shown at the foot 
of page 3 of the Board of Administration report dated July 2, 
1971 on the subject of Strathcona Rehabilitation Program, be 
approved , and 

FURTHER RECOMMENDS that Council advise the senior levels of 
government that it strongly favours the administration of grant/ 
loans by Central Mortgage and Housing Corporation on a cost 
sharing basis with the other partners, and 


/continued 
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FURTHER RECOMMENDS that the grant/loans be not available to new 
owner-occupied homes or to vacant land, and 

FURTHER RECOMMENDS that the following - 

"and the same time limitations shall apply" 

to sub. (iii) of (f) in (2) in the section of the report of the 
Board of Administration dated July 2, 1971 entitled 'Strathcona 
Rehabilitation Program' dealing with "Grant/Loans", and 

FURTHER RECOMMENDS that the following be added to the second 
last paragraph on page 4 of the above-noted report - 

"provided, however, that rehabilitation shall include 
such additions if, after determination by the Committee, 
such additions are required for the family of the owner 
where such dwelling is self -occupied and for family use 
only; under no circumstances shall any addition be 
allowed if it is to be used as rental accommodation." 


( 3 ) Engineering Services 

It was noted that Council on March 30, 1971, accepted as a 
guiding principle that engineering services be improved or 
provided to a degree appropriate to the zoning and the anti- 
cipated extended life of the rehabilitated properties. 

The Director of Social Planning/Community Development advises 
of the following which reflects the position of the Strathcona 
Working Committee :- 

"The City Engineering Department gave the Committee a very rough estimate of 
$2.25 million for upgrading the surface works (pavements, walks and lighting) 
to multiple dwelling standards and renewal of any underground services not 
likely to last for at least ten years. When rezoning to RT-2 was proposed, 
the Engineer indicated that servicing to a residential (RT-2) standard would 
be somewhat less costly but no estimate was given. 

In view of the proposed rezoning to RT-2, and with the desire to share the 

total available funds among the several facets of the program, the sum of 

$2.0 million was suggested to provide Engineering Services to an RT-2 Standard. 

In view of the anticipated contribution of 75% of the cost of the works from 
the senior governments, it was considered that the property owners in Strathcona 
should be given 75% relief from local improvement charges (i.e. that they 
should pay one-quarter of what they would normally pay)." 

The Director of Planning and Civic Development indicated :- 

" If the area is rezoned to CD-I as a variation on RM-3, or if rezoning 
to RM-3 at the end of the 10 to 20 year extended life of the existing 
dwellings is at all likely, then servicing to a multiple dwelling 
standard at this time would be advisable, especially in view of the 
narrow margin between the Engineer's rough estimate of $2.25 million 
and the figure of $2.0 million, which the City Engineer confirms as 
a rough estimate for servicing to an RT-2 standard. 

In areas of Redevelopment Project 2 and in Urban Renewal Scheme 6, 
where the senior governments are contributing to the cost of works, 
the City has provided that the property owners' share of local improve- 
ments should be one-half of what it would normally be. (This is 
described as '50% Urban Renewal Relief.) In adopting this relief. 
Council instructed that recommendations of the relief to be given in 
other Urban Renewal areas be brought forward. 


/ continued 
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Council may consider giving property owners the 75% relief favoured 
by the Conimittee on local improvements in this program. The owner of 
a lot with 25 foot frontage, zoned for multiple dwelling use (RM-3), 
would normally pay about $60 per year for pavement and lighting or, 
with 75% relief, about $15 per year. If the zoning were RT-2 the 
corresponding figures would be about $25 per year, or $6 per year with 
75% relief. 

Even if th e pr oposed rezon ing to RT-2 is approved, it is suggested 
that re- intr o duction of t h el\M-3 zoning after the TO to 20 year 
P.jilc'-l'j<^.4 -l''^^ ^^'C rehabi 1 itdted biii Idinq s is not unli iTely . This 
would be we l 1 within the life of the en gineerinr i works, a nd therefo re 
ser vices TFioiricl be installed to an RH-3 sta"n5"arci' in any event. 

The Board of Administration advises :- 


yOUR UOARD concurs with this conclusion and recommends servicing to an RM-3 standard, 
and recommends further that if the costs exceed the amount available within the 
rehaiti 1 i tation program, the additional cost be borne by the City. The rough estimate 
indicate this might be in the region of $250,000." 

Your Committee discussed this aspect of the program, and 


RECOMMENDS that underground works be provided to a standard approp- 
riate for RM-3 zoning, and that surface works be referred to the 
Board of Administration for report back to Council, and 

FURTFIER RECOMMENDS that Council accept the 75% relief for property 
owners for local i-nprovement charges, and that the total expended 
for tliese works not exceed $2,000,000. 


(4 ) Administration 

Under this general heading the report dealt with three separate 
aspects - 

1. Field office and field staff; 

2. Working Committee: Expenses for S.P.O.T.A. members 
and advisors ; 

3. Staff: method of appointment. 

The following is an extract from the report containing the infor- 
mation submitted by the Director of Planning and Civic Development, 
the Working Committee, and the Board of Administration:- 

" Fi eld Office and Field Staff 

(1 ) Council Position 

The Field Office and Field Staff, listed in Section 3.(1) & (2) of the 
Board of Administration report of March 26, 1971 are acceptable to 
Council, but this is understood to be subject to the staff administering 
grants and loans not being City employees. 

( 2 ) Trend of Discussions in Committee to Date 

Field Office and Field Staff generally as noted above are acceptable 
with the assumption that some of the employees may be C.M.H.C. staff 
members assigned to the project. 

/continuf->d ... 
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(3) Implications for the City, Possible Variations, and Conclusions 

Some of the implications for the City have been noted in Section 2(3) 
above. It has been the view of other representatives on the 
Committee that the field staff would assist owners through all the 
steps relating to the rehabilitation process, e.g. a rehabilitation 
counsellor would advise an owner of the general appropriateness of 
his rehabilitation proposals, having particular regard to the needs 
to bring the structure up to acceptable standards of health and 
safety, a financial advisor would assist in relating the owners 
means to the probable costs, a draftsman/cost estimator would prepare 
such plans and specifications needed to obtain bids for the work 
and rehabilitation inspector would check the property for suitability 
for the proposed type of rehabilitation and for adequacy of the work 
done. 


It IS concluded that if the field staff were City e mployees, they 
would be inv_o1yed in the type of work described above i n ad'dTMr:^ 

to the income investi gations and rent increase i nvestmiTT7^<; 

referred to in Section 2 _i3j_ab^v^.__Cxpjn^^ s hown t hTt it 

IS not sound for loc al governmerTt to get itself i nto areas of 

_advice to homeowners on property improveme nts a nd dev elopments 
As noted earlier, it is highly desi rWrTthaTTho administra tion 
ot an as pects of the grant-loan program be administerpd hv 
C.M.H.C. staff." ~ ^ 


YOUR BOARD concurs with the conclusions of the Director of Planning and Civic 
Development and recommends that the cost to C.M.H.C. of this administration be 
charged to the project. " 


After discussion of this matter, your Committee 

RECOMMENDS that, provided the City of Vancouver through its employees 
is not put in the position of advising property owners on the matters 
of private property and incomes, the City of Vancouver accept the 
views of the other representatives and the Working Committee as 
reported in the above extract in Section (3). 

In dealing with Sub-Sections (2) Working Committee: Expenses for 
S.P.O.T.A. Members and Advisors, and (3) Staff: Method of Appoint- 
ment , your Committee 


RECOMMENDS the adoption of - 


Payment of an honorarium of $25.00 per member, up to a maximum 
of three, for each meeting attended, with a maximum allowance 
of $3,000.00 of project funds to be allocated for this purpose. 

and - 

, Payment of a maximum of $100.00 per meeting for up to two 

professional advisors, (i.e. $50.00 per advisor) with a maximum 

allowance of $3,000.00 of project funds for tliis purpose. 


and 


FURTHER RECOMMENDS that normal procedures be followed in the 
appointment of City staff in this rehabilitative program. 


/ continued 
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Clause I Continued 


THE FOLLOWING SECTION OF THIS REPORT DEALS WITH 
THREE ITEMS REPORTED ON BY THE WORKING COMMITTEE 
WHICH WERE NOT COVERED BY COUNCIL INSTRUCTIONS 


1 . City-ov?ned Lands 

The Committee noted that the City on September 30, 1969, with- 
held from sale 64 city-owned lots in the Strathcona area pending 
the development of a revised scheme. The Director of Planning 
and Civic Development in the report noted as follows :- 

Having regard to the Council's previous resolutions and the Federal 
Minister's insistence that there be one conmittee (consisting of 
S.P.O.T.A.; City; Province and C.M.H.C. representatives) for the 
Strathcona program, discussions by this Committee on the disposal 
of the City lands would appear to be not unreasonable. The City, 
however, like any other owner, would be free to dis[)ose of its lands 
at the time considered most appropriate, and for tht; typo and degree 
of development permitted by the By-laws. The procedure for disposal 
of the lands would be subject to Council approval, as for other City 
lands. Use of City-owned lands for other purposes, e.g. small parks 
must be subject to normal City procedures. 

The lot dimensions are predominantly 25' x 122'. Ttiere are 22 single 
lots; 9 groups ot 2 lots each; and 6 groups of 3 or more lots, 
(".enerally the larger parcels should be sold fo>- iiiulti|)le dtwt^lopiiiciit . 
The disposal of tlio single lots, which can only he developed with 
sinijle family clwi:;llinys, should be studied further. 

It is concluded therefore that all lots should continue to be withheld 
from sale until it has been established whether a rehabilitation program 
will proceed. The Council may wish to confirm authorization to it s 
official representative (or representatives) on the S trathcona Rehabili- 
tation Conwittee to discuss the disposal and development of these lands, 
but the authorization for disposal of these lands at the appropriate 
zoning must remain with City Council. " 

The Board of Administration recommended the conclusions of the 
Director of Planning and Civic Development. Your Committee 


RECOMMENDS the adoption of the conclusion of the Director of 
Planning and Civic Development, with a review of t?iis situation 
six months after the signing of an agreement between the four 
parties to impletient the rehabilitation program. 


2 . Lands Required for Public Purposes 

In connection with the lands required for public purposes in the 
Strathcona area, the report contained the following :- 

" Maclean Park Extension 

(1 ) City Council Position 

Lots 21-38 and Lot A, Block 76, D.L. 181, half a block on the north side 
of Keefer Street between Heatley and Hawks Avenues have been appi'oved 
by the City and Parks Board for extension of MacLean Park. This park 
extension is in 'Table 11' of the 1971 park purchase program, and not 
therefore subject to acquisition at this time except for 'protective 
purchasing' which would be exercised if development permit applications 
were made. 

/continued ... 
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(2) Trend of Discussions in Committee to Date 

Oppose purchase of private property for park extension and propose 
discussions between S.P.O.T.A, and Park Board regarding the necessity 
and desirability of extending Maclean Park, 

(3) Implications for the City, Possible Variations, and Conclusions 

School and park needs are being reviewed as a further check on addi- 
tional acreage requirements. In the meantime, it is suggested that 
the City might confirm its present position that it will, if 
necessary, exercise a 'protective purchasing' function, using City 
funds only. 

The Council and the Park Board should be aware that if rehabilitation 
is permitted on this land the park extension may be delayed 
indefinitely. This designated park extension cannot be changed 
until it is clearly demonstrated that it is not required and the 
Council and Park Board have agreed to any change;. 

It is concluded therefore, that in the meantime, no applications 
for rehabilitation grant-loans should be accepted within this area. " 


Your Committee 


RECOMMENDS that any action on lands required for public purposes 
be deferred and the Board of Parks and Public Recreation and the 
Board of School Trustees be asked for comment in connection with 
this matter at the earliest opportunity. 

Under the same general heading, "Lands Required for Public Purposes", 
the report contained the following on the matter of the connection 
of the Georgia Viaduct with Highway 401: 

" Street Requirements: Connection from East End of Georgia Viaduct to Highway 401 

(1 ) City Council Position 

The connection should follow a south-easterly direction across False 
Creek Flats to the B.N.R, 'Cut'. 

(2) Trend of Discussions in Committee to Date 

Oppose the purchase of residential ly developed land in the Strathcona 
area and use of urban renewal funds for this purpose. 

(^) Implications for the City. Possible Varia t ions, and Conclusions 

Present (v]une) consultants' proposals show only minimal acquisition 
and clearance for highway purposes within the Strathcona area. The 
residents should be aware tliat every effort is being made to 
minimize acquisition of residential property, and that fin.il ciecisioti 
is not possible at this time. (Note local representation on 
Committee guiding the consultants). 

/^A.i^lL.ttH'-..fl^£'.^:^JQjE'^^^^^ i app lication s 1 ojlX^'l?''^ ^ "LiL^L^^" 

SI'L'lVJ5:!jJI^J'>'»uM ticceptcd" Tn the ar ea "1 i"l.oly to btnToedod' 

lor this use. ^' 


YOUR BOARD concurs with the conclusions of the Director of Planning and Civic 
Development and recommend their approval by Council, " 


/continued 
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Clause I Continued 
Your Committee 


RECOMMENDS that this matter be deferred and brought to Council's 
attention at the same time as the report expected on this matter 
from the consultants presently studying the alignment of this 
connection . 


After considering the various items brought forward in the Board 
of Administration report dated July 2, 1971 re the Strathcona 
Rehabilitation Program, your Committee 

RECOMMENDS that the City enter into agreements to implement this 
rehabilitation program as per the recommendations made in this 
report by your Committee, and 

FURTHER RECOMMENDS that previous actions of Council on the matter 
of instructions or statements of policy re Strathcona rehabilitation 
which are inconsistent with the recommendations of this report be 
amended. . 


II Strathcona Rehabilitation Program 

Consultants' Claim for Pre-Contract 
and Post Contract Costs 


Submitted to the same meeting of your Committee was a report of 
the Board of Administration dated July 8, 1971 on the Strathcona 
Rehabilitation Program - Consultants' Claim for Pre-Contract and 
Post Contract Costs. The report advised that Birmingham and Wood, 
the consultants engaged by S.P.O.T.A,, had incurred certain pre- 
contract and post contract costs which were not discharged with the 
$20,000 payment to the consultants. 

Your Committee considered the matter and the comments of the 
Corporation Counsel and the Director of Social Planning/Community 
Development as Chairman of the Strathcona Working Committee, and 

RECOMMENDS that this matter be referred to Council after receiving 

details on these pre-contract and post contract costs from the 

firm of Birmingham and Wood and the Board of Administration. 


III Strathcona Rehabilitation Program - 
Legal Aspects 

Under date of July 12, the Board of Administration submitted for 
information a report of the Corporation Counsel dealing with the 
legal aspects connected with the Strathcona Rehabilitation Program 
and in agreement. 

Your Committee 


RECOMMENDS that the report of the Board of Administration dated 
July 12, 1971, entitled "Strathcona Rehabilitation Program - Legal 
Aspects" be received. 


The meeting adjourned at approximately 12:10 p.m. 


FOR ADOPTION SEE PAGE(S) .3 



CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, July 27, 1971, in the Council Chamber at 
approximately 9:30 A.M. 

PRESENT ; His Worship the Mayor 

Aldermen Adams (10:15 a.m.), Bird, Broome 
Hardwick, Phillips, Rankin, 
Sweeney and Wilson 

ABSENT: Alderman Calder (Leave of Absence) 

Alderman Linnell (Leave of Absence on 

account of illness) 

CLERK TO THE COUNCIL : R. Thompson 

PRAYER The proceedings in the Council Chamber were opened 

with prayer, 

a 

ACKNOWLEDGMENT There were present in the Council Chamber 

students visiting from Japan, under the 
direction of Miss Brandt and Mrs. Smith, 

'IN CAMERA ' MEETING 

The Council agreed to an 'In Camera' meeting later this 

day , 

ADOPTION OF MINUTES 

MOVED by Aid. Bird, 
SECONDED by Aid, Wilson. 

THAT the Minutes of the Regular Council Meeting (including 
'In Camera'), dated July 13, 1971, be adopted. 

- CARRIED 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Bird, 

THAT the Minutes of the Special Council meeting dated 
July 15, 1971, be adopted, after reiterating in the record that 
this project is innovative and on an experimental basis, 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid, Hardwick, 
SECONDED by Aid. Phillips, 

THAT this Council resolve itself into Committee of the Whole, 
His Worship the Mayor in the Chair, 

- CARRIED 


BOARD OF ADMINISTRATION AND OTHER REPORTS 

MOVED by Aid, Broome, 

THAT the Council agree to a change in order of the Agenda to 

allow consideration of a Board of Administration report on the 

question of fire protection to Mitchell and Twigg Islands, 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS 


A. Fire Protection: 

Mitchell and Twigg Islands 

The Board of Administration, under date of July 26, 1971, 
submitted the following report: 

"The City of Vancouver has received a request from the 
Corporation of the Township of Richmond to provide fire 
protection to Mitchell and Twigg Islands during the 
closure of Twigg Island Bridge for repairs from 8:00 A.M. 
Tuesday, July 27, 1971 until 8:00 A.M. Wednesday, 
August 11, 1971. 

This service was provided during June, 1970, after a fire 
damaged the bridge, with Richmond agreeing to pay for the 
service on the basis of actual costs incurred plus a 
surcharge for Administration purposes. 

The Fire Chief recommends the Vancouver Fire Department 
again provide service for Mitchell and Twigg Islands with 
Richmond paying for actual costs incurred plus a charge 
for Administration purposes, during the period requested, 
or such longer period as may be necessary in this case." 

MOVED by Aid. Broome, 

THAT the recommendation of the Fire Chief, contained in the 
foregoing report of the Board of Administration, be approved. 

- CARRIED 

DELEGATIONS AND UNFINISHED BUSINESS 

1. Grant Request: 

Neighbourhood Services Association 

A representative of the Neighbourhood Services Association 
appeared in support of a grant request in respect of children and 
youth services. A brief was filed in support. 

After due consideration it was, 

MOVED by Aid. Rankin, 

THAT this whole matter be deferred for consideration by 
Council in two weeks time and in the meantime the information 
submitted to Council on the application be furnished to the 
Director of Social Planning/Community Development for report 
back with recommendations, to the next regular meeting. 

- CARRIED 

(While the foregoing matter was under consideration, on 
motion of Council, a short deferment took place to allow a 
representative of the Social Planning/Community Development 
Department to be present and answer questions. 

A motion by Alderman wilson to defer the matter to the end 
of the day was lost) . 

2. 1st Avenue and Rupert: 

Change Retail Store to Restaurant 
Cedarhurst Properties Limited 

On June 8th, when considering a Board of Administration 
report respecting proposed change of retail store to restaurant: 
1st Avenue and Rupert Street, the Council approved the proposal 
that the Technical Planning Board approve a development permit 
application, if filed, to permit the requested expansion of the 
restaurant for a limited initial period of two years only. 
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DELEGATIONS AND UNFIN I SHED BUSINESS (cont'd ) 


1st Avenue and Rupert Street: 

Change Retail Store to Restaurant (cont'd ) 

A letter has since been received from Mr. W. Street, on 
behalf of his client, Ray's Kitchen, being the tenant, asking 
that the limitation on the development permit be lifted in view 
of the capital investment required to carry out the extensive 
renovation to the restaurant portion. 

MOVED by Aid. Phillips, 

THAT the action of Council under date of June 8, 1971, 
be amended by removing the two year limitation placed upon this 
development permit, 

- CARRIED 

The Council agreed to request the Board of Administration 
to consider the CD-I zoning at this location with a view to a 
change being made to more appropriate zoning in respect of such 
neighbourhood developments. 

REPORT REFERENCE AND UNFINISHED BUSINESS 

3. Major Sewi-rage and Drainage 
Projects 1971-76 

After hearing a report explanation from the City Engineer 
and Commissioner Bunnell of the Greater Vancouver Sewerage and 
Drainage District, it was, 

MOVED by Aid. Broome, 

THAT Clause 9 of the report of the Board of Administration 
(Works and Utility matters), dated July 9, 1971, in regard to 
this matter, be adopted. 

- CARRIED 

REPORT REFERENCE AND BOARD OF ADMINISTRATION REPORTS 


B. Rezoning Application: Horner Developments Ltd. 
Foot of Angus Drive 


After receiving a report explanation from the Assistant 
Director, Civic Development, and considering the report of the 
Board of Administration dated July 20, 1971 on the matter of 
rezoning application by Horner Developments Ltd. respecting 
low density mutiple housing development at the foot of Angus 
Drive, it was, 

MOVED by Aid. Broome, 

THAT the following four recommendations be approved and the 
rezoning applications involved be referred to a Public Hearing 
for further consideration: 

1. A development concept be approved for both the Horner 
Developments Ltd. and City-owned lands. 

2. The lezoning application of Horner Developments Ltd. 
be referred to a Public Hearing after consideration 
by the Town Planning Commission. 

3. The Director of Planning and Civic Development make appli 
cation to rezono the 12.5 acres of City-owned land east 
of Angus Drive from RS-1 and M-1 Districts to a CD-I 
District; the application to be referred to the same 
Public Hearing following consideration by the Town Planni 
Commission . 

4. The necessary by-law amendments be prepared. 

- CARRIED 
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UNPINISHED BUSINESS (cont'd) 

4. P.S. Ross Reports and Reorganization 
of Provincial Court Department 

The Council further considered Board of Administration 
report dated June 25, 1971, in the matter of P.S. Ross Reports 
and Reorganization of Provincial Court Department, from which 
the following recommendations are extracted: 

' 1. This report be received and tabled for a period of two weeks to 
enable the Municipal and Regional Employees' Union to consider 
the report. 

2. Further, that the following' recommendations be subsequently adopted 
at Council's Meeting of July 13, 1971: 

(a) the reports of P.S. Ross be received for information; 

(b) the recommendations of the Administrative Analyst as 
otitlined in this report and as detailed in Appendices to this 
report be adopted; 

(c) x'ne District Judf^e be authorized to institute the chaii/res 
iiocossary to the ro-orfjanizatioii in accordance with details 
in Appendix 'A'. 

(d) The Director of Personnel Services complete the report to the 
Board of Administration on salary and classification chanfjos, 
in accordance with Council resolution of July 22, 1Q60. 

(e) The number of permanently established positions for the 
Criminal Court and Traffic Court section of the 
Provincial Courts be set at 92, includinfr the seven Court 
Officers, and the total number of established positions of 
the Family Division be set at thirty (30) permanent 
established positions and one (l) part-time position as 
shown on Chart U and Chart 'A' of Appendix 'A« (no chan/je 
in total number of positions). 

( f ) Mrs. June Hltzcal, Court Clerk II of the Court Clerk's 
I^opartment be assifrnod for a period of six months to 
undorlako the review of systems and procedtxres in the Court 
Clerk's Department, as outlined in this report; and a 
replacement position be ostablisljed for a like period to 
cover the regular duties of the Court Clerk II position. 
Hie Comptroller of Accounts advises that the estimated cost 
for five (5) months In 1971 ol' approximately S3, 700 can lie 
provided from tlie Dojiartmenta^ Hudget. 

(e) One Court Officer II and six Court Officers I be transferj'ed 
(together with .ippllcablo budget) to the ostablisni<»nt 
of the Police Dopartniont effective upon the adoption of this 
report. (Vancouver Hoard of Police Commissioners adopted this 
recommendation at their meeting of June 23, I97I.) 

MOVED by Aid. Rankin, 

THAT the foregoing recommendations be approved, with the 
exception of recommendation 1. already acted upon. 

- CARRIED 


(Appendices referred to are on file in the City Clerk's 
Office) 
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UNFINISHED BUSINESS (cont'd) 

P.S. Ross Reports and Reorganization 
of Provincial Court Department (cont'd) 


Pursuant to recommendation 2 (d) of the June 25th Board of 
Administration report, the Board submitted a report from the 
Director of Personnel Services on the matter of salary and 
classification changes from which the following summary of 
recommendations is extracted: 


SUMMARY 


Incumbent 


Present 

Classification 


Pr opo sed 
Classification 


Effective 
Date 


One New Position 


W.W. Edwards 


Court Clerk 
Provincial Court 
(Vancouver ) 
P.G. 37($1380- 
1642 ) 


Provincial Court When 
Administrator Adopted 
P.G. 38 ($1445-1715) 
Abolish When 

Vacated 


One New Position 


Assistant Prov- When 
incial Adminis- Adopted 
trator - Court- 
room Services 
P.G. 28 ($922-1104 ) 


One New Position 


Assistant Prov- When 
incial Adminis- Adopted 
trator - General 
Servi ce s 

P.G. 30 ($1013-1212 ) 
($1060-1212 ) * 


One New Position 


Assistant Prov- 
incial Adminis- 
trator - Family 
Division 

P.G. 26 ($843-1013 ) 
($922-1013) * 


When 
Adopte d 


M.P. Allen 


Deputy Court Clerk Abolish 
Provincial Court 
(Vancouver ) 
P.G. 30($1 01 3-1212) 


When 
Vacated 


H . Ro b s o n 


All Positions 


One Temporary 
Pes ition 


One New Position 


P. Dickie 
R. Kitos 
D . Ro s e 


Asst. Clerk of the 

Family Court 

P.G. 26 ($843-1013) 

Court Clerk II 
P.G. 17 
($563-673 ) 

Court Clerk II 
P.G. 17($563-673) 
(T(^mporary ) 


Court Clerk II 
P.G. 19($616-735) 


Abolish 


Court Clerk I 
P.G. 17($563-673) 


Court Clerk I 
P.G. 17(^563-673) 
(Pe rmaneiit ) 

Court Cl'jrk III 
P.G. 22($705-843) 
($772-843 ) * 

Abolish 


When 
Adopted 

When 
Adopted 


When 
Adopte d 


When 
Adopted 


When 
Adopte 
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UNFINISHED BUSINESS (cont'd) 

P.S, Ross Reports and Reorganization 
of Provincial Court Department (cont'd) 

One New Court Recorder II when 

Position P . G. 15 ($517-616 ) Adopted 

($616) * 

J. Gillespie Court Clerk II Clerk III When 

(previous incum- P.G. 17 ($563-673) P . G . 1 7 ( $ 56 3-67 3 ) Adopted 

ben t ) 

currently occu- 
pied by J.Bitzkal 


D. D'Altroy 
G. Foster 
D. Maihara 


T. Allan 
R. Monro 


A. Kay 


C. Foster 
W. Townley 


Court Clerk I 
P.G. 13 ($472-563) 
Plus one extra pay 
grade for rotating 
shift work , as 
applicable 


Court Clerk III 
(Traffic Courts) 
P.G. 19 ($616-735) 

Court Clerk VI 
P.G. 27 ($883-1060 ) 

Court Clerk V 
P.G. 24($772-922) 


Asst. to Justice 
of the Peace 
P . G. 13 ($472-563 ) 
Plus one extra 
pay grade for 
rotating shift 
work as applicable 

Justice of the 
Peace I 

P . G. 19 ($616-735 ) 
Abolish 


Abolish 


When 
Adopted 


When 
Adopted 


When 
vacated 

When 
Vacated 


Two New 
Positions 


Justice of the When 
Peace I Adopted 
P.G. 19 ($616-735) 


W. Austin 
R. Ballam 
D. Mitchell 
H. Philbrook 
One Vacant Posi- 
tion 


One New Position 


Court Clerk IV 
P . G. 23 ($735-883 ) 


Justice of 
Peace II** 


the 


Plus $10 per month and P . G . 2 3 ( $7 3 5-88 3 ) 


one pay grade shift 
differential, as 
app li cabl e 


When 
Adopted 


One New Position 


W. Haines 


Probation Officer 

En f o rcemen t 

P. G. 25 ($806-965 ) 


Plus $10 per mo. 
and one pay grade 
shift differential, 
as applicable 

Justice of the 
Peace III 
P.G. 25($806-965) 
($922-965 ) * 

Enforcement Super- 
visor, Provin- 
cial Courts 
P.G. 25 ($806-965) 

Abolish 


When 
Adopted 


When 
Adopted 


Whan 
vacated 


One New Position 


One New Position 


One Position Clerk Typist I, II or 

(To be determined ) II I 

P.G. 5,9 or 13, 
respect ive ly 


Clerk VI 

P . G. 24 ($772-922 ) 

Clerk IV 

P.G. 19 ($616-735) 

Abolish 


When 
Adopted 

When 
Adopted 

When 
Vacated 


cont 'd . . . 
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UNFINISHED BUSINESS (cont'd ) 

P,S. Ross Reports and Reorganization 
of Provincial Court Department (cont 'd) 


One New Position 


Clerk IV 

P.G. 19 ($616-735) 


R.N. Urquhart 
(Temporari ly 
filled by 
D. DeJong) 

D.K. Stevenson 


J,B. Howie 


Clerk III 

P.G. 17 ($563-673) 


Court Clerk II 
(Family & Childr. 

ren's Court) 
P .G. 19 ($616-735) 


Court Clerk V 
P.G. 23 ($735-883) 


One New Position 
(Temporary for 
six months) 


Aboli sh 


Court Clerk - 
Justice of the 
Peace, Family 
Di vi s ion 

P .G. 19 ($616-735) 

Asst. Supervisor, 
Family Division 
P.G, 23 ($735-883) 
($772-883 ) * 

Clerk IV 

P.G. 19 ($616-735) 


When 
Adopted 

Wh en 
Adopted 


When 
Adopted 


When 
Adopted 


When 

Adopted " 


f active salary range under Personnel Regulation No. 160-1 (a), 
Ohe position of Justice of the Peace II to be abolished at a later date, 


The Board of Administration recommends as follows: 


"(1) that the foregoing recommendations of the Director of 
Personnel Services be adopted; 

(2) that the following set of class specifications as revised 
or prepared (and re-numbered where necessary) by the 
Director of Personnel Services be adopted: 


030 


Court Clerk I 


030- 

1 

Court Clerk II 


030- 

2 

Court Clerk III 


030- 

3 

CourtClerk - Justice of the Peace, Family 

Di vi s ion 

030- 

4 

Assistant Supervisor, Family Division 


031 


Assistant to Justice of the Peace 


031- 

1 

Justice of the Peace I 


031- 

2 

Justice of the Peace II 


031- 

3 

Justice of the Peace III 


032 


Assistant Provincial Court Administrator, 

Courtroom 



S^ervices 


032- 

1 

Assistant Provincial Court Administrator, 

Gen e ral 



Services 


032- 

2 

Assistant Provincial Court Administrator, 

Family 



Division 

032- 

3 

Provincial Court Administrator 


033 


Enforcement Supervisor, Provincial Court 


044- 

5 

Court Recorder III 



thereby replacing (where applicable) the following speci- 
fications and numbers in use under the old organization 
plan : 
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P.S. Ross Reports and Reorganization 
of Provincial Court Department (cont'd) 


No. 029-1 Court Clerk I 

030 Court Clerk II 
030-1 Court Clerk III 

030-2 Court Clerk III (Traffic Courts) 

030-3 Court Clerk III (Family and Children's Court) 

031 Court Clerk IV 

032 Court Clerk V 
032-1 Court Clerk VI 

033 Deputy Clerk of the Magistrates' Court 

034 Clerk of the Magistrates' Court 

30G Assistant Clerk of the Family Court 

300 Probation Officer - Enforcement " 


MOVED by Aid. Rankin, 

THAT the foregoing recommendations of the Board of Adminis- 
tration be approved. 

- CARRIED 

5 . Old City Museum Building 

The Council considered Board of Administration report dated 
June 23, 1971, which had been deferred to permit the hearing of 
delegations. Recommendations of the Director of Planning and 
Civic Development and the Board of Administration, contained in 
the report dated June 23. 1971, are quoted below: 

Director >)f Planning: 

"Council appoint an architect in accordance with normal pro- 
cedures to prepare a detailed proposal for the alteration, 
repair and extension of the Old City Museum Building at Main 
and Hastings Streets for the use of the Health and Social 
Servico Departments, bearing in mind the views of the Gastown/ 
Chinatown Historic Area Advisory Board. 

The Director of Finance be requested to report on the 
nocessiiry financial arrangements to carry out the work." 

Board of Administration: 

I 

"that the report of the Director of Planning and Civic Develop- 
ment bo approved." 

MOVED by Aid. Adams, 

THAT the foregoing recommendations be approved. 

- CARRIED 

6 . Replacement of No. 1 Firehall 

In view of a request from the Strathcona Property Owners 
and Tenant.s Association for deferment, it was, 

MOVED by Aid. Wilson, 

THAT the matter of replacement of #1 Firehall be deferred 
furtlier for a period of two weeks only at which time the 
Strathcona Property Owners and Tenants Association be given the 
oppovtunily of bein^; heard. 

- CARRIED 

COMMUNICATIONS OR PETITIONS 

1. Delegation Request: Proposed Tolls 
on Hudson Street Bridge 


MOVED by Aid. Wilson, 

THAT, pursuant to request from a Coordinating Committee re- 
garding Hudson Street tolls, permission be granted for a dele- 
gation from representatives of this group to be heard by Council 
later this day. 

- CARRIED 
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COMMUNICATIONS OR PETITIONS (cont'd) 

2 . Appreciation: Mr. Frank Watson 

A communication was received from the Chairman of the Town 
Planning Commission expressing appreciation of the services of 
Mr. Frank Watson while a member of the Commission since 1951, 
and commending the City Council in appointing Mr. Watson to the 
Board of Variance which has caused his retirement from the 
Commission . 

MOVED by Aid. Sweeney, 

THAT this communication be received and a suitable letter 
be forwarded to Mr. Wntson in acknowledgment of his many years 
of excellent service as a member of the Town Planning Commission. 

- CARRIED UNANIMOUSLY 

3 . Four Seasons Hotel Development 

The Park Board, at its meeting on June 28th, passed the 
following motion on the Four Seasons Hotel project: 

"That the Park Board respectfully suggest to City 
Council that as the validity of the Four Seasons 
Hotels re-zoning bylaws are being challenged in 
Supreme Court, that the developers would be well 
advised not to spend any further monies on the 
project until results of the Court action are 
known" . 

MOVED by Aid. Broome, 

THAT the communication from the Park Board containing the 
aforementioned resolution be received. 

- CARRIED 

4 . Search and Rescue Facilities 

MOVED by Aid. Wilson, 

THAT the communication, dated July 5, 1971, from the 
Minister of National Defence, in answer to the Council 's 
resolution expressing concern regarding search and rescue 
facilities on the British Columbia west coast, be received for 
information- the Government's position being outlined in the 
letter. - CARRIED 

5. Amchitka Nuclear Blast 

A communication was received from the President of the 
Vancouver and District Council of Churches advising of resolution 
opposing the proposed Amchitka nuclear blast and urging Vancouver 
take action to impress all levels of government, including the 
United States, of the position of the citizen of Vancouver. 

MOVED by Aid. Wilson, 

THAT this communication be received for information. 

(amended) 

MOVIiD by Aid. Broome, in amendment, 

THAT the following words be added to th(» motion of Alderman 
Wilson : 

'and that the Council forward a letter to the Secretary of 
State for External Affairs supporting the position of this 
organization ' 

- CARRIED 

The motion, as amended and reading as follows, was put and CARRIED 

'THAT this communication be received for information and that 
the Council forward a letter to the Secretary of State for 
External Affairs supporting the position of this organization'. 
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COMMUNICATIONS OR PETITIONS (cont'd ) 

6. Delegation Request: Unemployed 
Citizens Welfare Improvement Council 

A request was received from the Unemployed Citizens Welfare 
Improvement Council for an opportunity to appear before Council 
later this day in respect of social assistance matters. 

MOVED by Aid. Wilson, 

THAT the delegation be heard. 

- CARRIED 

7. Tenders: Site #10 
(Champlain Heights Competition ) 

A communication was received from Mr. L.J.E. Gcnner. 
Architect, advising that, through a misunderstanding, part 
of his competition documents were submitted to the City Clerk's 
office shortly after the deadline hour of 9:30 a.m., Monday, 
July 26, 1971, although all the documents were in the City 
Hall at the Planning Department by the required time. The 
Architect requests, particularly since the tender is on a fixed 
price contract, that his tender be considered with the other 
documents . 

MOVED by Aid. Broome, 

THAT this tender be considered with the other tenders 
received . 

- CARRIED 

8. Aquarium Visit: 

Auditorium Managers' Convention 

His Worship the Mayor, on behalf of the Centennial Committee, 
advised approval has been given to expenditure of the sum of 
$200 for the purchase of tickets to the Aquarium for the wives 
and children of the members attending the International Auditorium 
Managers Convention to be held in Vancouver, July 26th. 

MOVED by Aid. Bird, 

THAT this action be endorsed and the money charged to 
'Revenue Surplus from Prior Years'. 

- CARRIED 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

C . General Report, July 23, 1971 

Works and Utility Matters 

Tender for Painting Steel 

Poles and Attachments (Clause 4) 

The Board of Administration advised of tenders received foi' 
painting steel poles and attachments and submitted a tabulation 
in connection therewith, showing the lowest bid received was 
from Kootenay Decorators Ltd., a non-union firm, at a price of 
$31,705.74. The tender provides the City may increase or 
decrease the amount of work done at the unit prices and since 
the funds in the appropriation are not sufficient to cover the 
work the units will be reduced to match the funds. 

MOVED by Aid. Adams, 

THAT the low bid of Kootenay Decorators Ltd. be accepted, 
subject to contract satisfactory to the Corporation Counsel. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


Balance ol Works and Utility Matters 

MOVED by Aid, Adams, 

THAT, in respect of the report of the Board of Administration 
(Works and Utility matters), dated July 23, 1971, Clauses 1, 2, 
3, 6 and 7 be adopted and Clauses 5 and 8 received for 
inlormation . 

- CARRIED 

Pedestrian Overpass: 

Cassiar Street and Highway 401 

Alderman Hardwick proposed as follows in respect of the 
pedestrian overpass: Cassiar Street and Highway 401: 

'Whereas the acquisition of private property will delay 
the construction of the overpass, that the Board 
investigate a relocation of the ramp on the West side 
of Cassiar Street to turn south ad.jacent to the City 
Park ' . 

His Worship the Mayor directed the matter to the Board of 
Administration for consideration. 

Social Service and H(^alth Matters 

Chronic Drunkenness Offenders in 
Vancouver City Jail 


MOVED by Aid, Broome, 

THAT the report of the Board of Administration (Social 
Service and Health matters), dated July 23, 1971, regarding 
chronic drunkenness offenders in Vancouver City Jail, be 
referred to the Standing Committee on Health and Welfare, 

- CARRIED 

MOVED by Aid, Wilson, 

THAT the report from the Vancouver Detoxification Centre 
Society j under date of July 26, 1971, be referred also to the 
Standing Committee on Health and Welfare, 

- CARRIED 

Harbours and Parks Matters 

C rystal Pool Replacement 

MOVED by Aid, Bird, 

THAT the report of the Board of Administration (Harbours 
and Parks matters), dated July 23, 1971, re Crystal Pool 
leplacement. be adopted, 

- CARRIED 

B uild i ng and Planning Matters 
Grain Elevator: 

2 700 I )lock Wal l Stret >t (Clause 1 ) 

MOVED by Aid, Broome, 

THAT Clause 1 oJ the report of the Board of Administration 
(Building and Planning matters), dated July 23, 1971, be 
adoptf^d ; 

FURTHER THAT th(> Board of Administration be instructed to 
continue to press for a satisfactory solution to this matter, 
and His Worship the Mayor, or his Council nominee, pursue the 
matter also at the appropriate political level, 

- CARRIED 

(for further action on the report of the Board of Adminis- 
trationj Building and Planning matters, see pages 14 to 17 
incl us 1 ve) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

General Report, July 23, 1971 (cont'd ) 

Licenses and Claims Matters 

Sale of Dogs from City Pound (Clause 1 ) 

The Board of Administration reported on the prevailing 
situation regarding sale of dogs from the City Pound, It is 
pointed out impounded dogs are held for 72 hours to allow owners 
time to claim. After a further 24 hours, the Faculty of 
Medicine is permitted to purchase the dogs for $1,00, Vancouver 
residents are permitted to purchase dogs for $5,00, plus the 
current license fee. Non residents pay $6,00 and no license 
fee. The proposal made at a previous Council meeting allowing 
bona fide organizations to purchase animals for $1.00, as is 
the case for the Faculty of Medicine, could result in an 
increase in the dog population and in the number of complaints 
resulting therefrom, as well as certain administrative problems, 

MOVED by Aid. Phillips, 

THAT the price for the purchase of dogs from the City Pound 
be set at $5.00 in all cases and that the additional holding 
period be changed from 24 to 48 hours, 

- CARRIED 

Complaints regarding Dogs 
Running at Large (Clause 2 ) 

The Board of Administration reported on complaints 
received as a result of dogs running at large. Certain 
suggestions have been made by the complainants and these are 
dealt with in the report, including staff to give 
improved Pound service. The recommendation is made that an 
increase be approved in the impounding charge and in the 
boarding rate, 

MOVED by Aid. Rankin, 

THAT there be no increase in the impounding fee for 
licensed dogs but the impounding fee for unlicensed dogs be 
increased to $15.00; 

FURTHER THAT the boarding fees remain as at present, 

- CARRIED 

(It was agreed that if the Council action was 
not satisfactory to Mr, Eckersley, he would be 
given the opportunity of appearing as a 
delegation as requested,) 

Payment of Minor Claims (Clause 3 ) 

MOVED by Aid, Wilson, 

THAT Clause 3 of the report of the Board of Administration 
(Licenses and Claims matters), dated July 23, 1971, be adopted, 

- CARRIED 

Claim: Canadian Pacific Railway Company 
(Clause 4) 

MOVED by Aid, Broome, 

THAT the Council deny liability in connection with this 
claim , 

- LOST 

MOVED by Aid. Bird, 

THAT Clause 4 of the report of the Board of Administration 
(Licenses and Claims matters), dated July 23, 1971, be adopted, 

- CARRIED 
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During the morning a short recess was observed, I'ollowed 
by an 'In Camera' meeting. The Council then continued in open 
session and recessed at approximately 12:00 noon to reconvene 
at 2:00 P.M. 

The Council (in Committee) reconvened at approximately 
2:00 P.M.. His Worship the Mayor in the Chair and the 
following members present: 

PRESENT : His Worship the Mayor 

Aldermen Adams, Bird, Broome, Hardwick, 
Phillips, Rankin, Sweeney and 
Wilson 

ABSENT: Alderman Calder (Leave of Absence) 

Alderman Linnell (Leave of Absence on 

account of illness) 

DELEGATIONS 

1 . Hudson Street Tolls 

Mr. Barry Mather, M,P., supported by Mr. Allan Williams, 
M.L.A., appeared before the Council on behalf of a Committee 
made up of representatives of segments of the Lower Mainland 
community and all levels of government concerned about the 
proposed placing of tolls on the Hudson Street bridge, now 
under construction. A supporting brief was filed, dated 
July 26th, urging Council to join in asking to have the 
Government decision respecting tolls, reconsidered. 

MOVED by Aid. Broome, 

THAT the matter of opposition to the proposed tolls be 
endorsed in principle and the general question, including 
the submission from the delegation, be referred to the Standing 
Committee on Transportation. 

- CARRIED 

2. Unemployed Citizens Welfare Improvement 
Council - Social Assistance Matters 

A representative of the Unemployed Citizens Welfare 
Improvement Council appeared in support of 12 requests in 
respect of social service recipients and applicants. A brief 
was filed in support. 

The Board of Administration, under date of July 26th, 
submitted the report of the Assistant Director, Financial 
and Administrative Services of the Social Service Department, 
explaining the Department's position in respect of these various 
requests of the organization, as well as commenting on the 
problems generally. 

MOVED by Aid. Adams, 

THAT the Director of Welfare Services be requested to sub- 
mit a written report to the Standing Committee on Health and 
Welfare with respect to the various requests made by the 
organization. 

- CARRIED 

(Alderman Rankin informed the Council he had called 
a Standing Committee meeting for this purpose on 
Thursday, August 12) 

At this point the Council observed a short recess. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


General Report (cont 'd) 

Building and Planning Matters (cont'd ) 

Temporary Short Take-Off and Landing 

Strip and Helicopter Landing Site (Clause 3) 

In regard to the request from the Abbotsford International 
Airshow Society for the operation of a temporary short take-off 
and landing strip in the False Creek Flats area East of Main 
Street and a temporary helicopter landing site on the roof of 
the Main Post Office building, it was, 

MOVED by Aid, Bird, 

THAT the Council express its approval of the issuance of 
this development permit, subject to approval of the Ministry 
of Transport and the obtaining of the various administrative 
approvals required. 

- CARRIED 

Drive- In Restaurants: McCan Franchises Limited 
(Clause 4) 


The Board of Administration submitted a report of the 
Director of Planning and Civic Development upon a request on 
behalf of McCan Franchises Limited for permission to appear 
as a delegation to discuss by-laws which restrict the develop- 
ment of 'carry out' restaurants. The Director of Planning 
sets out the present policy and a suggested course of action, 

MOVED by Aid. Bird, 

THAT the present policy of Council on the matter be 
communicated to the organization with advice that if it is 
still desired to appear before Council, arrangements will be 
made accordingly. 

- CARRIED 

Approaches to Second Crossing 
of First Narrows (Clause 6) 

The iBoard of Administration advised as follows: 

On June 15, 1971, Council passed the following motion: 

"THAT the Board o2 Administration ondeavour 
to arrange an appointment for His Worship 
the Mayor, the Chairman oT tlio Finance 
Commiiieo and Alderman Wilson to meet wixh 
the Premier of the Province in respect of 
the whole matter." 

Tour Board wrote to the Premier requesting a meeting with 
Council representativi^s pointing out that the most pressing matter 
concerning the Crossing is the fact that development ])erinits are 
now being applied for on the alignment of tlie approaches tliat have 
been selected by tlie City Council, and thai Council would like to 
discuss with the Premier the matter of a formula Tor protective 
purcluising to minimi Z(; ultimate costs of property acquisition on 
the approacli ali;;nmeni, . 

Your Board discussed tlie matter further with the Dejiuty to 
the Premier in an pn'ort Lo arrange ihe meeting, as itjslructed by 
Council. The reply n-ceived from the Deputy to the Premier is 
circulated for tlie information of Council. The Act referred to 
in the letter contains the following section: 


cont 'd 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
Appi'oaches to Second Crossing 

ot First Narrows (Cont'd) i 

"A payment pursuant to tliis section shall bo made 
only on a cons ti-uction ])r(>,',ross report, subiniti.ed 
to anil ap])rovt"d by the C()i.ii>trol 1 (M'-Genera I , relat- 
infi to the worlds or use oi" the iiiatei'ial:: in respect 
of whieli it is pioposetl tbnt the paynien .. be aj)|)lieil." 

If Council are proparorl to accept the Premier's position in 
connection with funding the approaches, then it nay wish to request 
the Premier to arran{^:c meetings with the Federal Minister of Trans- 
port, since it is understood tlnat any approach from the nunicipal 
level must bo made through the Provincial Government. If such 
meetings are arranged, Council coul'd then request that the short- 
fall or Sl'l million bo made up by way of a grant from the Federal 
Government . 


Your Board submits the foregoing for the CONSIDERATION of Council ' 

MOVED by Aid. Wilson. 

THAT the whole matter be rel'erred to the present Committee 
which is studying this subji^ct; 

FURTHER THAT His Worship the Mayor take direct action at 
the political level in respect of the matter. 

- CARRIED 

Georgia Street between Granville and Seymour 
Streets: Proposed Rezoning CM-2 to CM-3 
(Clause 7) 


The Board o( Administration submitted a report of the Director of 
Planning & Civic Development, and the Corporation Counsel on an 
application to lozonf Georgia St. between Granville and Seymour 
liom CM-2 to CM-:{, i.e. Lots 1-9 and :M-40, Block 53, D.L. 541. 
The Director of Planning and Civic Development comm*;nts on the 
application and asks guidance from Council before processing. 

The applicant has requested a delegation be received by 
tlio Co unci 1 . 

Alter due consideration, it was, 

MOVED by Aid. Adams. 

THAT tlic Director of Planning and Civic Development be 
instru(;ted not to process the application until such time as 
evidence o I' the support or agreement of the property owners is 
I'orthcoming ; 

FURTHER, in the event that such evidence is not forthcoming 
within 30 days o I' notification of the applicants, that the 
application be declined and the fees returned. 

- CARRIED 

(Aldermen Hardwic-k, Rankin and Sweeni^y recorded in the negative) 

MOVED l)y Aid. Phillips, 

THAT the motion of Alderman Adams bo tabled for two weeks 
in order that the dolt^gatien may be heard as requested. 

- LOST 

(The motion ol' Alderman Adams was put and carried) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


Building and Planning Mattei-s (cont'd) 

Christ Church Cathedral 
Historic Site (Clause 8) 

The Board of Administration submitted a report on a 
communication from Mrs. Vivian Say asking the preservation of 
Christ Church Cathedral. Comments of the Director of Planning 
and Civic Development are set out in the report. 

MOVED by Aid. Adams, 

THAT no further action be taken on this communication. 

- CARRIED 

Housing Committee Brief : 

Federation of Canadian Municipalities 

(Clause 9) 


The Director of Planning and Civic Development reported 
in detail on a brief of the Housing Committee of the Federation 
of Canadian Municipalities, which was prepared for submission 
to the Honourable R.K. Andras. 

MOVED by Aid. Bird, 

THAT this brief be endorsed. 

- CARRIED 

Jericho-Locarno Park Extension (Clause 10 ) 

The Board of Administration advised as follows: 

"Under date of June 28, 1971, the Chairman of the Board of Parks 
and Public Recreation advises of the following resolution of that 
Board of June 28th: 

'RESOLVED: That the Mayor be requested to appoint 
a Committee of one Alderman and one 
Park Board member to contact the new 
Minister of Urban Affairs to negotiate 
with him for the remaining 38 acres of 
Jericho. ' 

Also submitted (copy attached) is a letter of July 12, 1971, 
from the Jericho Park Committee supporting this request of the 
Park Board. 

Council is reminded of the letter dated April 30, 19 71, of the 
Honourable Donald S. Macdonald, Minister of National Defence 
(a copy is attached for information) and of Council's action at 
its meeting of May 18, 19 71 (copy of extract attached for in- 
formation) . 

four Board submits the request of the Board of Parks and Public 
tecreation for the CONSIDERATION and instruction of Council." 


MOVED by Aid. Rankin, 

THAT His Worship the Mayor be requested to appoint a 
Committee of one Alderman and invite a Park Board member to 
serve thereon and, together with the Minister of Public Works, 
the Minister of Consumer Affairs and Mr. Grant Deachman, M.P., 
meet with the new Minister of Urban Affairs to negotiate with 
him for the remaining 38 acres of Jericho. 

- CARRIED 


cont 'd 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Joricho-Locarno Park Extention (cont 'd) 

A recorded vote was requested. The record, therefore, is 
as follows: 

FOR THE MOTION AGAINST THE MOTION 

Alderman Wilson His Worship the Mayor 

Alderman Hardwick Alderman Broome 

Alderman Rankin Alderman Adams 

Alderman Bird 
Alderman Sweeney 
Alderman Phillips 

(The motion was declared carried) 


At this point the Council observed a further short recess, 
following which the Council (in Committee) reconvened and 
continued . 


Use of St. Mary's School as Hostel: 
5295 Joyce Street (Clause 13) 


The Board of Administration submitted a report of the 
Director of Planning and Civic Development on an application 
received from St. Mary's Church to use a portion of the 
basement of the existing school as a hostel for young men. 
The Director of Planning and Civic Development sets out details 
on the matter. In view of Council's policy that schools in 
outlying districts not be used for such accommodation and 
having regard to the location of this particular school at 
5295 Joyce Street, the Technical Planning Board referred the 
application to the Council for consideration. 

MOVED by Aid .Hardwick, 

THAT ths report be received for information. 

- CARRIED 


Balance of Building and Planning Matters 

MOVED by Aid. Adams, 

THAT, in respect of the report of the Board of Adminis- 
tration (Building and Planning matters), dated July 23, 1971, 
Clauses 2, 5, 11, 12 and 19 be adopted and Clauses 14 to 18 
inclusive be received for information. 

- CARRIED 


Finance Matters 


Grant Requests: Girl Guides of Canada (Clause 1) 
Olympic Trust of Canada (Clause 4 ) 

The Council considered grant requests as follows and after 
due consideration did not take action to approve: 

Girl Guides of Canada - to assist in hosting a luncheoA 

Olympic Trust of Canada - to assist in expenses for 

fielding Pan American and 
Olympic Teams 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


Finance Matters (cont'd ) 
Float Damage: 

Metro Communities Council (Clause 2 ) 

The Board ol' Administration advised of a letter from the 
Metro Communities Council that their parade float was stored 
at Capilano Stadium but was removed by the Art Gallery 
and was subsequently damaged by vandalism. The 

request is made, therefore, that the cost to repair, being 
approximately $800, be deducted from the grant made by the 
Council to the Art Gallei'y in connection with the operation 
of the Capilano Stadium, 

The Council did not take action to approve the request 
of the organization. 

New Keypunching System (Clause 3 ) 

MOVED by Aid. Adams, 

THAT Clause 3 of the report of the Board of Administration 
(Finance matters), dated July 27, 1971, be adopted. 

- CARRIED 

D. Personnel Matters, 

Supplementary, July 23, 1971 

Leave of Absence with Pay: 

Ml'. Roy Jackson, Department of Permits & Licenses 
(Clause 5) 


MOVED by Aid. Adams, 

THAT, pursuant to report received from the Director of 
Permits and Licenses, Mr. Roy Jackson be granted leave of 
absence with pay for 7 days (August 5 to 13 inclusive) to 
participate in the B.C. Centennial '71 Voyageur Canoe Pageant. 

- CARRIED 

Balance of Personnel Matters 

MOVED by Aid. Bird, 

THAT Clauses 1 to 4 inclusive of the report of the Board 
of Administration (Personnel matters. Supplementary), dated 
July 23, 1971, be adopted. 

- CARRIED 

E . Property Matters 

Continental Hotel: Utilization of Land 
Y.W.C.A. Girls' Hostel (Clause 13) 

Tlie Board of Administration submitted a report of the 
Director ol Welfare Services on the request of the Y.W.C.A. 
to utilize approximately 14,000 squai'e feet of land around 
the Girls' Hostel (Continental Hotel) for parking and 
recreational purposes. Details are set out in this report 
concluding with the recommendation that 14,000 square feet of 
land be provided for staff and visitor parking and recreational 
purposes for the period the building is utilized as a hostel. 


cont 'd , 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
Use of Land: 

Y.W.C.A. Hostel (cont'd ) 

In the Director of Welfare Services' report is a submission 
of the Supervisor of Property and Insurance in which the 
following is stated: 

"Should Council decide to provide the additional land 
for the purposes requested in this report, it is 
suggested that the lands, as designated in Civic 
Buildings Division, Drawing No, 35 d/March, 71, be 
leased on a nominal basis for Hostel use only. The 
lease to be concurrent with the lease of the building 
for hostel purposes and covered by an agreement 
satisfactory to the Corporation Counsel, the Supervisor 
of Property and Insurance, and the City Engineer," 

MOVED by Aid, Broome, 

THAT the recommendation of the Director of Welfare 
Services bo approved, subject to the arrangements proposed 
by the Supervisor of Property and Insurance and set out above, 

- CARRIED 

Balance of Property Matters 

MOVED by Aid, Adams, 

THAT, in respect of the report of the Board of Administration 

(Property matters), dated July 23 1971, Clauses 1 to 5 inclusive, 
7 to 12 in(;lusive, 14 and 15 be adopted and Clause 6 received 

tor information, 

- CARRIED 

F. Semi-Annual Review of Capital 
Budget as at May 31, 1971 

MOVED by Aid, Bird, 

THAT the report of the Board of Administration dated 
July 14, 1971, in respect of semi-annual review of Capital 
Budget as at May 31, 1971, be received for information, 

- CARRIED 

G, Deletion of Building Line for Lane Purposes: 
North of Broadway, East of Oak Street 

B, C, Automobile Association 


The Board of Administration, under date of July 22, 1971, 
submitted the following report: 

"City Council, at a Public Hearing on March 26, 1970, considered 
an application as received from Mr, W,A, Street, requesting an 
amendment to; 

•Schedule E (Building Lines) Port II of the Zoning 
and Development By-law for the purposes of: 

•deleting existing building line for 
lane purposes botvraen 8th Avenue and 
Broadway for a distance of 150 feet 
east of Oak Street, Amend Part II of 
Schedule E (building line) of the 
Zoning and Development By-law No, 3575, ' 

City Council resolved: 

• 

•THAT consideration of the applicntion hfirein described 
to delete building lines for a portion f)f a lane be 
deferred until the problem of the substitute facilities 
for the existing lane has been settled to the satis- 
faction of the property owners affected and the City 
officials concerned, at which time Council will give 
further concideration on a report from its officials." cont'd. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Deletion of Building Line: 
B.C .A .A . (cont'd) 


The Director of Planning and Civic Development reports as follows: 

•Subsequent to Council's consideration of the appli- 
cation at the Public Hearing in March, 1970, the 
development permit application for the proposed 
British Columbia Automobile Association building 
has been approved by the Technical Planning Board 
after advice from the Design Panel, subject to con- 
ditions which include the requirement that the appli- 
cant can first obtain approval to amend the Zoning 
and Development By-law to delete the existing building 
line for lane purposes between West 8th Avenue and 
West Broadway, for a distance of 150 feet east of Oak 
Street AND cnn make satisfactory arrangements to 
acquire and close the 150 foot long intervening portion 
of City lane, including provision of a new lane outlet 
to West 8th Avenue. 

The British Columbia Automobile Association is now 
providing q new 20 foot wide lane outlet from the 
existing lane to West 8th Avenue together with a 10 
foot by 10 foot corner cut off. 

Other than the British Columbia Automobile Association, there are 
9 other owners within the block. Three of these owners have sub- 
mitted letters in support of the lane change. The other 6 owners 
vere notified on July 9th of the proposed change to the lane. One 
of the 6 owners phoned advising he had no objection to the proposal. 

The City Engineer is recommending that the affected portion of the 
City lane be closed subject to conditions. 

I recommend APPROVAL to the application as received from Mr. W,A, 
Street to amend Part II of Schedule E (Building Lines) to delete 
the existing building line for lane purposes between West 8th 
Avenue and West Broadway for a distance of 150 feet east from Oak 
Street. 

The City Engineer reports as follows: 


•I concur with the recommendation of the Director of 
Planning that the application by Mr. W.A, Street to 
amend the building line be approved and I RECOMMEND 
that tho portion of lane outlined red on plan mar- 
ginally numbered LF 5711 be closed, stopped up and 
conveyed to tho abutting owner subject to the follow- 
ing conditions: 

(1) A lane 20 feet in width be dedicated to pro- 
vide an outlet to 8th Avenue from the remainder 
of the East-Wer.t lone. 

(2) The applicant pay $612.50 for tho difference 
in area between the Inne to be closed and the 
lane outlet to bo dedicated in accordance with 
tho rocbjiTOondation of tho Supervisor of Property 
and Inouronco. 

(3) The applicant to arrange with tho utility com- 
panies for tho removal and rerouting of their 
eervices (estimated cost $5,600), 


cont 'd 
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BOARD OF ADMINISTRATION AND OTHER MATTERS (cont'd) 

Deletion of Building Line: 
B.C. A. A. (cont'd) 

(4) The applicant to deposit $5,400 to the City for 
vork to be done to close portion of lane and 
open new lane. 

(5) The closed lone to be subdivided with the 
adjacent property. 

(6) The applicant to extend all registered charges 
In favour of the City over the consolidated site 

or make arrangements for the temporary cancellation 
of charges in a manner satisfactory to the City 
Engineer. 

(7) The new North-South lane to be open to traffic 
before the physical closing of the East -West lane 
to bo conveyed, • 

Your Booird recommends: 

THAT the foregoing recommendations of the Director of Planning 
and Civic Development and the City Engineer bo approved. 

Subject to approval of this report by City Council, the required 
atr.ending By-law, with respect to the deletion of the Building Lines, 
will bo submitted to City Council later dajji " 

MOVED by Aid. Bird, 

THAT the foregoing recommendations be approved. /-,Ar.r>Tt>r» 

(Aldormen Adams, Sweeney and Wilson were excused from voting) 


H. Social Service Department: Establishment 
of Financial and Administrative Services 
Division and Social Services Division 

(n considering a report of the Board of Administration 
under date of July 23rd respecting the establishment of the 
Financial and Administrative Services Division and Social 
Services Division of the Social Service Department, in which 
the Board of Administration recommended the report be received 
and tabled for a period of two weeks to give the Municipal 
and Regional Employees' Union an opportunity to consider the 
report, it was, 

MOVED by Aid. Bird, 

THAT this recommendation of the Board of Administration 
be approved and the report tabled accordingly. 

- CARRIED 

I . B lock 52 Parking Lease 

The Board of Administration, under date of July 23, 1971, 
submitted the following report: 

The Corporation Counsel and the Director of Finance report n-^ 
follows : 

"At tho present time the Block 52 Parking Lense bef.veen 
Pacific Centre Limited nnd tho City is beinf^ prerarod in 
final form in accordance with the provisions of the agree- 
ment to lea.'se between the City, Fnirvirw Corporation 
(British Columbia) Limited, Block 52 Development Limited 
{now called Pacific Centre Ltd.), and Cemp Holdings Ltd. 
and dated July 9th, 1968 covering the development of Blocks 
42 and 52. 


cont 'd . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
Block 52 Parking Lease (cont'd) 

Ve have been negotiriting with representatives of Pacific 
Centre Ltd. vjlth the view to settling the rent to be paid 
by the City to Pacific Centre. The parties have now reached 
agreement subject to the approval of City Council. 

The formula for determining the rent as set out in a ache.iul' 
to the proposed Block 52 Parking Lease is the annual amount 
required to amortize over 25 years the total cost of the 
parking garage at the 'effective cost of money to Pacific 
Centre*. For the purposes of the formula the cost of the 
garage is $3,710,000.00 xvhich is determined by multiplyin- 
the number* of parking spaces by .p4,375'00. 

In determining the rent, the 'effective cost of money' to 
Pacific Centre shall be deemed not to exceed h of 1% more 
than the yield on City debentures having a maturity of 20 
years issued in Canadian dollars at approximately the same 
time as the permanent financing of the Block 52 dovelopraent . 
Pacific Centre borrowed ^37, 000, 000. 00 for financing the 
Block 52 development in three bond issues, namely 

Series A Bonds 

4)20,000,000.00 v^rith coupon rate of B.75fo payable 

semi-annually (including payment to 
guarantor J 

sold in Ilarch, 1969. 

Series B Bonds 

$^,000,000.00 with coupon rate of 10% payable 

semi-annually (including payment to 
guarantor) 

sold in January, 1970. 

Series C Bonds 

$9,000,000.00 with coupon rate cf S.25'/o payable 

semi-annually (including payment to 
guarantor) 

sold in February, 1971. 

Pacific Centre calculated that their blended interest rate 
for tlie entire borrowing was 9.29'/o which includes the fore- 
going coupon rotes plus the expanses incurred by Pacific 
Centre in issuing the bonds. 

For the purposes of comparison, the City did net issue any 
debentures in Canadian dollars at the same time as the 
■Series A Bonds were issued. Subsequently, however, the 
City issued debentures in Canadian dollars as follows: 

By-laws Nos. 450S & 4509 

in the total amount of $7,000,000.00 
issued September 1, 19^0 
bearing interest at 9i/« , 
matui'ing in 20 years and yielding 9.375/0. 

By-law No. 4545 

in the total amount of $6,000,000.00 
sinking fund debentures 
issued April 1, 1971 , 

bearing interest at 8/0 ^ ^ 

maturing in 20 years and yielding J*.05/j. 


cont 'd 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont 'd) 


Block 52 Parking Lease (cont'd) 

Since the City had not isvsued nny debentures in Cnnadinn 
dollars at the same time. as the Series A Bonds of Facifio 
Centre were issued, and the subsequent City debentures 
were not considered to have been issued at "pprcxi.';iat t3ly 
the same time as the Series B and C Bonds of Facific 
Centre, Pacific Centre requested Wood Gundy ^: Co. to 
submit estimates of the yield the City might have expected 
had it issued bonds at the same time as the Series 4, E and 
G Bonds issued by Pacific Centre. As a result. Wood Gundy 
& Co. produced the following estimated interest rates for 
the City (which are in fact based on net proceeds after 
deducting -commission and other expenses rather than on 
»yield« J :- 

City of Vancouver 
Pacific Centre Issue Estimated Rates 


Series A, dated March, 1969 ^.}57o 

Series B, dated January, 1970 9.80;^ 

Series C, dated February, 1971 8.17%. 

This produces an estimated blended interest rate cf J?.6C0;.' 
to which is added the differential of J of l;j in acocrdanc-,? 
with the formula set forth in the proposed Block 5^ parkinj 
lease making an adjusted blended interest rate of 9.12;j. 

In the circumstances, we find the rate of 9.12?o as the 
'effective cost of money' fair and reasonable, and the 
Corporation Counsel has been advised verbally by lli" . Loi-ne 
Cook, Vice President and Manager of Facific Centre Ltd., 
that it is acceptable to Facific Centre. 

Using the said formula, Ihe ^1+6 pax'king spacfjs p^f^^'Ontly 
provided by Pacific Centre multiplied by !^4,J75.00 px'cduoo 
^)3, 710, 000. 00 and tho annual amortization of thi;- capital 
sum plus intei-est at 9.12'/o over 25 years on \ basis sati.-.- 
factory to tho Director of Finance re^^ults in a monthly 
rental of ^^531,473 .17. 

It is recommended that tho monthly rental of $31,473.17 
for the Block 52 garage during the 25-year term of the 
Block 52 lease be approved." 

YOUii BOARD RECOI'lI^lENDS that the foregoing recommendation of the 
Corporation Counsel and the Director of Finance be adopted. ' 

MOVED by Aid. Broome, 

THAT the recommendations in the foregoing report of the 
Board of Administration be approved. 

- CARRIED 

J. Block 52 Parking Garage; Rates 

The Board of Administration, under date of July 21, 1971, 
submitted the following report: 

'The Corporation Counsel and the City Engineer report f\s 
follows : 

"On July 10, 1970, the Board of Administration submitted 
a report to Council roconimending 'that the Corporation 
Counsel and the City Engineer be instructed to n>2.:otiat 
a contract with the Dovmto\/n Parking Corporation for th 
operation of the Block 52 Garage'. On July 14, 1970, 
Council adopted this report 'on the understanding that 
the lease shall not be for more than tv/o years'. 


cont 'd 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont 'd) 


Block 52 Parking Garage; Rates (cont'd ) 

Accordingly, the Corporation Counsel and the City En^^ineer 
have negotiated a inanasement contract between the City and 
the Downtown Parking Corporation. This contract incorporates 
the terms and conditions of the Block 52 lease between 
Pacific Centre Limited and the City and the main features 
of the contract are as follows: 

1. The term would be three years. 

2. Rates charged would be established by the City. 

3. An annual fee of i^lO ,000 shall bo paid by the 
City to the Downtovv'n Parking Corporation for 

' the management of this parking garage. 

Although Council adopted the report in July *on the 
understanding that the lease shall not be more than two 
years*, the Downtown Parking Corporation has requested 
that this agreement be for a period of at least three 
years. It is anticipated that the department store in 
the development will not be open until about June of 
1972. Therefore, the regular pattern of parking activity 
in the garage x\rill not develop until the Fall of 1972. 
It is reasonable that the contract for regular garage 
operation be about two years and therefore an additional 
year is required to allow for the delay in the development 
of the normal parking pattern. 

Appendix "A" of this report is a summary of the estimated 
costs, parking rates, and revenues for the Blocl; 52 parking 
garage based upon a September 1971 opening. It should be 
noted that under the agreement between the City and Pacific 
Centre Limited the City is required to charge racnthly 
parking rates similar to nearby garages. Cn this basis, 
monthly rates of $30.00 for unreserved parkers and vA-5.00 
for reserved parkers have been agreed to between the City 
and Pacific Centre Limited. However, the City has the 
right to establish the rate structure for transient (or 
hourly) parking. 

Because the total development will not be open to the public 

for the, first year of operation of the garap;e. it is antici- 
pated that parking deinahds will initially be low and costs 
will exceed revenues, independent of whatever transient 
parking rate structure is impleniented. 

Another reason for this lov/ revenue prediction duriii;^ 
the first year of garage operation is that consti-uotion 
activity \/ill bo continuing on the southoi-n portion of 
thii Block 52 site. This activity probably tvill discourage 
soma potential pni-kers from using the parking facility in 
thia initial period. 

In the years after the total development is completed and 
open, revenues should exceed costs if any of the highest 
three transient rate structures outlined in Appendix »/t 
is implemented. 

It is suggested that a transient parking rate of 35^ per 
hour will produce the m,aximuin revenue. This rate is 
comparable to prevailing transient rates ir the iniaodiato 
area. On this basis the sum of the first two years' 
revenue should exceed the sum of the first tv/o years' 
costs. Only actual experience ivill reveal the accuracy 
of those projections. The estimated revenues are based 
on judgment related to existing parking garages in the 
downtov/n area. This consideration is expanded upon in 
Appendix »A». 


cont 'd . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Block 52 Parking Garage; Rates (cont'd ) 

It is planned to undertake a review of the costs and 
revenues every feu months. It is possible that the actual 
revenues will be less than estimated. If this happens, it 
may be necessary to review the daily transient rates. 

In conjunction with the parkin j; garage financing, it is 
suggested that all cash surpluses and dcxicito be added to 
or subtracted from the City parking sittss reserve fund as 
appropriate. The Director of Finance has agreed to this 
arrangement . 

It is therefore RECOM-ENDED that: 

1. A management contract with the Dovmtcvm Parking 
Corporation for a period of three years be 

• entered into on the basis cx* a fixed management 
fee of vlO, 000. 00 per annum, the terms of the 
contract to be subject to the approval of the 
Corporation Counsel. 

2. The following parking rates for the Block 52 
parking garage be adopted: 

Monthly: Reserved y45.00 

Unreserved ^jo.OO 

Evening L Sunday: 1st hour. 9 0.35 

Maximum ;3 O.5O 

Daily Transient: 1st hour o 0.35 

each additional hour ^ 0.35 
Daily Maximum, excluding 

Sunday: 12 hours ^1.75 

24 hours H> 2.25 

3. All cash surpluses and deficits be added to or 
subtracted from the City parking sites reserve fund 
as appropriate." 


Your Board RECOMMENDS that the foregoing report of the 
corporation Counsel and the City Engineer be £idopted. • 

(Appendix 'A' referred to above is on file City Clerk's Office) 

MOVED by Aid. Bird, 

THAT the foregoing recommendation of the Board of Adminis- 
tration be approved, 

- CARRIED 

K, Report of Standing Committee 

o n Transportation, July 15, 1971 

MOVED by Aid. Wilson, 

THAT the report of the Standing Committee on Transportation 
dated July 15, 1971, be adopted' with the exception of Clause 2 
re transportation policy matters and instruction to Regional 
District members. 

- CARRIED 


L, Connector: Georgia Viaduct 
to Highway 401 

MOVED by Aid. Wilson, 

THAT the report of the Board of Administration dated 
July 21, 1971, giving information regarding Council's position 
on the connector re Georgia Viaduct to Highway 401, be 
received for information. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

M. Report of Special Committee 
re Illegal Suites, July 7. 

The Special Committee re Illegal Suites - Hardship Cases 
submitted the following report under date of July 7, 1971: 


"The Committee of Officials has considere<1 the following requests under 

the policy established by Council concerning Illegal Suites - Hardship Cases, 

and reports as follows: 


(a) The following applications recommended for approval by the sub-committee, 
be approved: 

Gurcharan Singh Thind (owner), 1225 Bast 60th Avenue 

Mrs Sherry Burke (tenant), 2447 Adanac Street 

Mr and Mrs A, Gaglino (owners), 1928 Venables Street 

Mr Carmelo Cannata (tenant), 1266 Renfrew Street 

Mr N.P. Hansson (owner), 2816 Bast 1st Avenue 

Mr and Mrs A, Roaney (tenants), 3638 Bast 28th Avenue 

Mrs D, Lecomte (tenant), 4919 Rupert Street 

Mrs C. Chichmanian (tenant), 2642 Bast 46th Avenue 

Miss Glenda Whittingham (tenant), 1354 Bast 18th Avenue 

Mrs Kathleen Wolski (owner) 8430 French Street 

Mrs Hun Yuen Quan (owner), 2243 Columbia Street 


(b) the following applications be approved for one year from the date of 
this Resolution: 

Mr and Mrs T. Bhatti (tenants), 926 Bast King Edward 

Mr Mangal Singh Sandhu (owner), 4336 Perry Street 

Mrs Rosemary Campbell (owner), 8347 Cartier Street 

Mr Julio Rocha (tenant), 5315 Gladstone Street 

Mr and Mrs T.B, Clement (tenants), 3366 West 26th Avenue 

Miss C.M, Jont7 (tenant), 5036 Prince Edward Street 

Mr Tony Mladenovic (tenant), 5305 Prince Albert 

Mr and Mrs K.R. Sjolander (tenants), 66 West King Edward 

Mr n.J, Fairbairn, Mr R.J. Meward and Mrs Helen Ludlow (tenants), 

1970 West 3rd Avenue 

(c) the following applications be not approved: 

Mr G.P. Doble (owner), 8095 St George Street 

Mrs Frana Laus (owner), 4774 Joyce Street 

Mrs B. Martinson (owner), 3690 West King Edward 

(d) in respect to the above mentioned, the City Building Inspector be 
instructed to carry out the policy as adopted by Council on December 
17, 1963, and as amended by Council on November 10, 1964." 


MOVED by Aid. Adams, 

THAT the foregoing report of the Special Committee re 
Illegal Suites - Hardship Cases, dated July 7, 1971, containing 
Clauses (a) to (d) be approved. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


N . Harbour Park Developments Limited 

The Board of Administration, under date of July 23, 1971 
submitted the following report: 

'The Corporation Counsel reports as follows: 

"Section 12 of the agreement between the City of 
Vancouver and Harbour Park Developments Limited 
provides that that company shall pav to the Citv 
not later than the 1st day of April', 1971, the 
sum of $135,000.00 and upon receipt of this sun 
the City shall convey the title in fee simple to 
Gilford Street-end to Harbour Park Developments 
Limited free and clear of all encumbrances, and 
will release and quit-claim the City»3 rights, 
title and interest to the waterlot abutting 
thereon. 

This sum of money was paid to the City on April 
1st, 1971, and the City is obliged to carry out 
its terms of the agreement. The necessary reso- 
lutions have been prepared and appear on the Ap-end.- 
under 'Mot ions »." 


YOUR BOARD submits the foregoing report of the Corpora- 
tion Counsel for the information of Council. ' 

MOVED by Aid. Bird, 

THAT the foregoing report of the Board of Administration 
respecting Harbour Park Developments Limited, be received for 
information . 

- CARRIED 

O. Capilano Stadium: Vandalism, 
Use of Alcohol, Drugs 

MOVED by Aid. Bird, 

THAT the report of the Board of Administration dated 
July 23, 1971, in respect of vandalism and other problems 
in the operation of the Capilano Stadium, be received for 
information . 

- CARRIED 

P. Street Closure: Commercial Drive 
from 1st to 3rd Avenues 

The Board of Administration, under date of July 23, 1971 
submitted the following report: 

* TlM Cltj l&agixfw r«port« ua follovst 

"We have received a oonmimioation from the Grandvieu-Woodland 
irea Council requesting the above street closure on Sunday, August Sth^ 
1971 between the hoia-s of 8 » 00 P.M. - 12x00 Midnight so that a street 
dance may be held. They also request permission to place chairs and 
tables on the sidewalks for the duration of the closure. 

Detour routes for transit, together with parking prohibitions 
and barricades, will be required to effect the clotiure. This closure 
has bean approved many times In the past, and no problems are antici- 
pated from a Police, Transit or Traffic Engineering standpoint. 


cont 'd 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


Street Closure: Commercial Drive 
from 1st to 3rd Avenues (cont'd) 

ioeordlnglj-, It is RECOMMEIOED that the Qrandview-Voodlasd Area 
Couaoll b« permitted to close Commercial Drive between let and 3rd 
Avenues to vehicular traffic on Sunday, August 8th, 1971 between the 
hours of 8:00 P.M. - 12 1 00 Midnight, provided that - 

(1) the applicant enter into an arrangement satisfactory 
to Corporation Counsel indemnifying the City against 
all possible claims which may arise from the closure. 

(2) the costs of barricading and signii^ are borne by the 
applicant. " 


Your Board RECOMMENDS the foregoing report of the City Engineer 
be adopted. ' 


MOVED by Aid. Bird, 

THAT the foregoing recommendation of the Board of Admin- 
istration be approved. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Adams, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

BY-LAWS 

1. BY-LAW TO AMEND BY-LAW No. 3575 

BEING THE ZONING AND DEVELOPMENT BY-LAW 
(N/'W corner of S.W. Marine Drive and 
Yukon Street) 


MOVED by Aid. Hardwick 
SECONDED by Aid. Broome, 

THAT leave be given to introduce a By-law to amend By-law 
No. 3575, being the Zoning and Development By-law, and the 
By-law be read a first time. 

- CARRIED 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Broome, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Broome, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in 
the Chair. 

- CARRIED 

MOVED by Aid. Hardwick, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 


cont 'd 
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BY-LAWS (cont'd ) 

By-law to amend By-law No. 3575 
Zoning and Development By-law (cont'd ) 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Broome, 

THAT the report of the Committee of the Whole be adopted, 

- CARRIED 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Broome, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED 

(The By-law received three readings) 

2. BY-LAW TO AMEND BY-LAW No. 3575 BEING THE 
ZONING AND DEVELOPMENT BY-LAW (Deletion of 
building line North of Broadway, East of 
Oak Street - B.C. A. A.) 


MOVED by Aid. Hardwick, 
SECONDED by Aid. Broome, 

THAT leave be given to introduce a By-law to amend By-law 
No. 3575, being the Zoning and Development By-law, and the By-law 
be read a first time. 

- CARRIED 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Broome, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Broome, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in 
the Chair. 

- CARRIED 

MOVED by Aid. Hardwick, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 


MOVED by Aid. Hardwick, 
SECONDED by Aid. Broome, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Broome, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED 


(The By-law received three readings) 
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BY-LAWS (cont'd) 


3. BY-LAW TO PROVIDE FOR THE REGISTRATION 
OF BICYCLES 


MOVED by Aid. Rankin, 
SECONDED by Aid. Broome, 

THAT leave be given to introduce a By-law to provide for the 
registration of bicycles, and the By-law be read a first time. 

- CARRIED 

MOVED by Aid. Rankin, 
SECONDED by Aid. Broome, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Rankin, 
SECONDED by Aid. Broome, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in 
the Chair. 

- CARRIED 

MOVED by Aid. Rankin, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Rankin, 
SECONDED by Aid, Broome, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Rankin, 
SECONDED by Aid. Broome, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED 


(The By-law received three readings) 


4. BY-LAW TO AMEND BY-LAW No. 4445, AMOUNT TO 

BE PAID ANNUALLY TO THE ALDERMEN OF THE CITY 


MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT leave be given to introduce a By-law to amend By-law 
No. 4445, being a By-law to fix the amount to bo paid annually 
to the Aldermen of the City, and the By-law be read a first time, 


MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 
THAT the By-law be 


read a second time. 


- CARRIED 


- CARRIED 


MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in 
the Chair. 

- CARRIED 

MOVED by Aid. Adams, 

THAT the Committee of the Whole rise and report. 

- CARRIED 


The Committee then rose and reported the By-law complete. 


cont 'd , 
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BY-LAWS (cont'd) 

By-law to Amend By-law No. 4445, 
(cont 'd) 


MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED 

(The By-law received three readings) 

5. BY-LAW TO AMEND BY-LAW No. 4444, PROVIDING 
FOR APPOINTMENT OF DEPUTY MAYOR AND FIXING 
ANNUAL INDEMNITY OF MAYOR AND ALLOWANCE TO 
DEPUTY MAYOR 


MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT leave be given to introduce a By-law to amend By-law 
No. 4444, being a By-law to provide for the appointment of a 
Deputy Mayor and to fix the annual indemnity of the Mayor and 
the allowance payable to the Deputy Mayor while holding office, 
and the By-law be read a first time. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in 
the Chair. 

- CARRIED 

MOVED by Aid. Rankin, 

THAT the proposed increase to the Mayor be reduced to 
$600.00 and the increase proposed for the Deputy Mayor be set 
at $35.00. 

- LOST 

MOVED by Aid. Adams, 

THAT the amount in the By-law $14,133.34 be changed to 
read $14,133.35 and the amount in the By-law $353.34 be 
changed to read $353.35, 

- CARRIED 

MOVED by Aid. Adams, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 
cont 'd . . . . 
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BY-LAWS (cont'd ) 

By-law to amend By-law No, 4444 
(cont 'd) 


MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT the By-law be read a third time and the Mayor and 
City Clerk be authorized to sign same and affix thereto the 
Corporate Seal. 

- CARRIED 

(The By-law received three readings) 
MOTIONS 

1. Allocation of Land for Highway Purposes 
(7270-82 Knight Street, 3137 E. 18th Avenue ) 

MOVED by Aid. Bird, 
SECONDED by Aid, Sweeney, 

THAT WHEREAS the registered owners have conveyed to the 
City of Vancouver, for highway purposes, the following 
described lands: 

1. West 7 feet of each of Lots 42 and 43, Blocks 29 to 
31, District Lot 200, Group 1, New Westminster 
District 

2. North 7 feet of Lot 25, Block "E" Section 42, Town 
of Hastings Suburban Lands; 

AND WHEREAS it is deemed expedient and in the public 
interest to accept and allocate the said lands for highway 
purposes ; 

BE IT THEREFORE RESOLVED THAT the above described lands 
so conveyed be, and the same are hereby accepted and allocated 
for highway purposes, and declared to form and constitute 
portions of highway, 

- CARRIED 

2. Closing and Stopping up: 

(Lane North of Broadway, East of Oak Street ) 

MOVED by Aid. Bird, 
SECONDED by Aid. Sweeney, 

THAT WHEREAS all the streets and lanes lying within the 
limits of the City of Vancouver are vested in the City 
of Vancouver by Section 289, Subsections 1 and 2, of 
the Vancouver Charter; and 

WHEREAS the south 8 feet of Lots 1 to 10 and the North 
8 feet of Lots 11 and 12, A,B,C and 1^? to 20, Block 336, 
District Lot 526, Group 1, New V/estminster District, 
Plan 590 are deemed to be dedicated lane by the denoait 
of Plan ^951; and 

WHEREAS a Dortion of the said lane is surplus to the 
City's highway requirements, 

THEREFORE BE IT RESOLVED that the portion of lane deemed 
dedicated by the deposit of Plan ^Q^l, comorining the 
South 8 feet of Lots 1 to 3 and the North 8 feet of Lots 
18 to 20, Block 336, District Lot 526, Grouo 1, New West- 
minster District, Plan 590, the same as shown outlined red 
on plan prepared by J. v. Sharpo, B.C.L.S. dat^d April 30, 
1971, and marginally numbered LF 5711, a print of which is 
hereunto annexed, be closed, stooped up, and conveyed to 
the abutting owner; and 

cont 'd , . . , 
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MOTIONS (cont'd ) 

Closing; ;iiid Stopping up: 
Lano North of Broadway, 
East of Oak Street (cont'd) 

BE IT FURTHER RESOLVED that the said closed lane be sub- 
divided with the abutting lands. 

- CARRIED 

3. Closing and Stopping up: 

(Lane North of Broadway, West of Willow Street) 

MOVED by Aid. Bird, 
SECONDED by Aid. Sweeney, 

THAT WHEREAS the City of Vancouver is the owner of all the 
streets and lanes lying within the limits of the City of 
Vancouver; and 

WHEREAS a portion of the lane in Block 337, District Lot 
526, Group 1, New Westminster District, is surtilus to the 
City's highway requirements; and 

WHEREAS the abutting owner wishes to acquire tjortion of the 
surplus lane; 


THEREFORE BE IT RESOLVED THAT a tjortion of the lane dedicated 
by the detjosit of olan 133^3 and the north P feet of Lot 13 
(Plan U65[|.) established for lane by filing L1.0600, all in 
Block 337, District Lot <26, Grout? 1, Mew Westminster Dis- 
trict, Plan '^'^O, shown outlined red and green resnectively 
on a plan r^rerared by A. Burhoe , B.G.L.S^ dated July 1L|., 
1971, and marginj^lly numbered LF ^"^61, a nrint of which is 
hereunto annexed, be closed, stonned ur> and conveyed to 
the abutting owner; and 


BE IT FURTHER RESOLVED that the said closed lane, be sub- 
divided with the abutting lands, 

- CARRIED 

4. Closing and Stopping up: 
(portion of 19th Avenue) 


MOVED by Aid. Bird, 
SECONDED by Aid. Sweeney, 

THAT WHEREAS the City of Vancouver is the owner of all 
the streets and lanes lying within the limits of the City 
of Vancouver; and 

WHEREAS the North 7 feet of Lot 7, Block 56, District Lot 
301, Group 1, New Westminster District, Plan I87, was 
established for highway (Filing 71^-693) is novr surplus to 
the City's highway requirements; and 

WHEREAS the owner of the former Lot 7, except the North 
7 feet, said Block 56 has made application to acquire 
the said North 7 feet of Lot 7; 


cont 'd . 
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MOTIONS (cont'd ) 

Closing and Stopping up: 
(Portion of 19th Avenue) 
cont 'd . 


THEREFORE BE IT RESOLVED THAT the North 7 feet of Lot 7, 
Block 56, District Lot 301, Group 1, New Westminster 
District, Plan 187; be closed, stopped up, and conveyed 
to the abutting owner; and 

BE IT FURTHER RESOLVED THAT the said closed portion of 
road be consolidated with the abutting lands. 

- CARRIED 

5. Closing and Stopping up: 

(portion of Gilford Street) 
Harbour Park Developments Ltd. 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Bird, 

THAT WHEREAS the City of Vancouver is the owner of all the streets 
and lanes lying within the limits of the City of Vancouver; and 

WHEREAS Gilford Street North of Georgia Street is surplus to the 
City's highway requirements; and 

WHEREAS the owner of the adjacent properties wishes to acquire this 
portion of Gilford Street; 

THEREFORE BE IT RESOLVED THAT all that portion of Gilford Street 
dedicated by the deposit of Plan 92 lying to the North of a line 
Joining the south westerly corner of Lot 7, Block 6I4., District Lot 
185, Group 1, New Westminster District, Plan 92 to the south easterly 
corner of Lot 8, said Block 61^; 



The same as shown on a plan prepared by A. Burhoe, B.C.L.S., dated 
the 30th day of March, 1971, and marginally numbered LF 5^57, be 
closed, stopped up and conveyed to the abutting owner; and 

BE IT FURTHER RESOLVED THAT the said closed portion of Gilford Street 
be consolidated with the abutting lands. 


- CARRIED 
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MOTIONS (cont'd) 

6 . Quit Claim (Harbour Parks Development Limited ) 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Bird, 

THAT WHEREAS by Quit Claim given on the 24th day of 
July, 1917 the Crown in right of Canada granted, bargained, 
sold and quit-claimed unto the City of Vancouver and its 
successors and assigns, all the right, title, interest, 
claim, property, estate, and demand both at law and in 
equity, and as well in possession as in expectancy, which 
the Crown in right of Canada had or may have for the use 
of or in the right of Canada, of, in and to all and singu- 
lar, (inter alia), that certain parcel of land and land 
covered by water situate in Coal Harbour, in the bed of the 
public harbour of Vancouver, being the prolongation into the 
Harbour of Gilford Street in front of District Lot 185, in 
the City of Vancouver in the Province of British Columbia, 
which may be more particularly described as follows: 

"BEGINNING at the Point of intersection of 
the Northwesterly limit of Gilford Street with 
original high water mark of Coal Harbour, which 
point is distant 106.60 feet from the intersec- 
tion of said northwesterly limit with the north- 
westerly limit of Georgia Street; thence (from 
said point of beginning) N. 44° 45' E., along the 
production of said northwesterly limit of Gilford 
Street, 461.57 feet, to the headline to be estab- 
lished for the public harbour of Vancouver; thence 
S. 60° 56* E. along said headline, 68.23 feet to 
the production of the southeasterly limit of Gilford 

Street; thence S. 44° 45' W. , along the last above 
mentioned production, 432.70 feet, more or less, 

to original high water mark; thence westwardly 
following high water mark, to the point of be- 
ginning, as shown bordered red on plan attached 
hereto. All bearings herein mentioned are 
astronomic. " 

cont 'd . . . 
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MOTIONS (cont'd) 

Quit Claim (Hai'bour Parks Development Limited) 
continued ; 

(which parcel of land and land covered by water is herein 
called the "Water Lot")» to have and to hold the Water Lot 
unto the City of Vancouver and its successors and assigns 
forever for municipal and for no other purpose; 

AND WHEREAS the Water Lot is no longer required for 
any municipal purposes; 

THEREFORE BE IT RESOLVED that the City grant, bar- 
gain, sell and quit-claim unto the Crown in right of Canada 
and its successors and assigns for the sum of $1.00 of lawful 
money of Canada all of the right, title, interest, claim, 
property, estate and demand both at law and in equity and 
as well in possession as in expectancy which the City of 
Vancouver acquired under or by virtue of the said Quit 
Claim; 


AND BE IT FURTHER RESOLVED that His Worship the 
Mayor and the City Clerk be authorized to execute a quit- 
claim deed effecting such transfer. 


- CARRIED 


7 . Hostel Facility Similar to FP 19 


At the Council meeting on July 13, 1971, the following 
Notice of Motion was submitted: 

MOVED by Aid. Rankin, 
SECONDED by Aid. Hard wick, 

THAT the City of Vancouver immediately instruct the 
Board of Administration to implement the procedures necessary 
to initiate the construction of another facility similar to 
FP l!) and in that general area. 


- CARRIED 


(The motion was put and carried) 


Aldeman Rankin - 
Lifeguard Service: 
Trout Lake 


ENQUIRIES AND OTHER MATTER S 

requested extension of the hours for 
lifeguards at Trout Lake in view of 
the number of children there at this 
time of the year. In this regard 
the Alderman gave an incident of a 
near drowning which occurred after 
the lifeguards had completed their 
regular hours of duty. 

cont 'd . , . 
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ENQUIRIES AND OTHER MATTERS (cont'd) 


O v- 


Lifeguard Service: 
Trout Lake (cont'd) 


The Alderman requested the Mayor 
be in touch with the Park Board 
on the matter and ask immediate 
action to extend the daily hours 
for lifeguards at this location. 

His Worship agreed to take the 
matter up with the Chairman of the 
Park Board. 


Alderman Rankin - 
Greyhound Bus Depot Living 
Quarters: East Connector 
to Georgia Viaduct 


Alderman Rankin - 
Unused Meal Tickets 


! 

i 
i 

Alderman Phillips - 
Fatality on Eraser Avenue 
in vicinity of 22nd and 
23rd Avenues 


enquired as to the basis on which 
the Greyhound Bus Company is able 
to use their quarters near the 
East connector to the Georgia 
Viaduct, for living quarters for 
their operators. 

His Worship directed the enquiry to 
the Board of Administration to 
provide information to Alderman 
Rankin. 


referred to persons requiring food 
only and therefore whether unused 
meal tickets under the present 
City arrangement could be used 
for such cases. 

At the request of Commissioner 
Sutton Brown, Alderman Rankin agreed 
to give the Board of Administration 
a written memorandum on the matter. 


referred to a Coroner's .jury 
recommendation for a pedestrian 
crossing as a result of a traffic 
fatality on Eraser Street in the 
vicinity of 22nd and 23rd Avenues 
and that he had received a report 
from the Assistant Engineer, 
Traffic and Transportation, to the 
effect the Division is making a 
survey to see if a pedestrian 
signal is warranted at this 
location . 


Alderman Phillips - 
Certain Photo Studios: 
Door- to-door Operations 


referred to an 'open line' program 
drawing attention to the manner in 
which the following photo studios 
have been operating in the City 
and that there rtave been many 
complaints : 

D.J. Photo Studios 
Tiny Tot Studios 
London Portrait Studio 


The Alderman advised he would be 
bringing to Council suggestions 
to more rigidly control this type 
of operation. In the meantime, 
however, he requested the Board of 
Administration report with details 
respecting the license position of 
these three companies and any other 
pertinent information. 


The Mayor so directed. 
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NOTICE OF MOTION 

The following Notices of Motion were submitted and 
recognized by the Chair. 

1. Stanley and New Fountain Hotels: 
Restoration Development 


MOVED by Aid. Sweeney, 
SECONDED by Aid. Wilson, 

WHEREAS recent business practices concerning the Stanley/ 
Kew Fountain Hotels restoration development have been questioned 
in the News media (Veincouver Province-July 17/71) and (Vancouver 
Sun- July 26/71), 

AND WHEREAS the Vancouver Province alleges that the Residents 
of Gastown ere openly conjecturing that the project maj fail, 

AND WHEREAS the project is largely financed by public funds, 

AND WHEREAS Vancouver City Council has committed the City to 

purchase property at the rear of the project abuttinfj Blood Alley 

from Cordova Redevelopments Ltd., for $60,000.00 less the actual 
cost of demolition of a shed on the property, 

AND WHEREAS the Vancouver Province alleges that composition of 
the principals of Cordova Redevelopments Ltd. changed, without 
Council's knowledge, sometime between Council's first meeting with 
them last fall and Council's decision-making meeting with them this 
Spring, 

AND V/HEREAS the Vancouver Province on July 17th, 1971, page ^2 
reports the actual cost of shed demolition at S2800.00 plus S500.00 
for debris removal, and not SSOOO.OO as indicated to Council by 
Cordova spokesmen at most recent meeting, such information indicating 
Council may have been deliberately misled, 

THEREFORE- BE IT RESOLVED that Vancouver City Cpuncil petition 
the Hon. Robert K. Andras, Federal Minister of Urban Affairs and 
minister repponsible for operation of the C.M.H.C., to conduct a 
full investigation of the Stanley/New Fountain project and its 
principals, xvith specific reference to information and allegations 
contained in the July 17/71 issue of the Vancouver Province and 
the July 26/71 issue of the Vancouver Sun, and to report findings 
directly to Vancouver City Council, 

AND FURTHER BE IT RESOLVED that said investigation include 
interviews with all prospective tensuits, residential and commercial, 
to determine the integrity of the total project, 6ind whether or not 
the intended social purposes of the residential aspect are in Jeopardy, 

AND FURTHER BE IT RESOLVED that the City of Vancouver withhold 
payment of funds committed to the project pending the outcome of 
said investigation, 

AND FURTHER BE IT RESOLVED that copies of this resolution and 
accompanying newspaper articles be forwarded to the Hon. Robert 
K. Andras; all Vancouver Members of Parliament; All Vancouver M.L.A's.; 
C.M.U.C. President Herb Hignett; C.M.H.C. Vancouver Manager, K.B. Ganong 
and the Stanley/New Fountain Residential Society. 


(Notice) 


-7^ 
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NOTICE OF MOTION (cont 'd) 


2. 


Purchasing Policy 


MOVED by Aid. Broome, 
SECONDED by Aid. Sweeney, 

THAT WHEREAS it is customary for all Government agencies, 
when purchasing equipment supplies and services, to make awards 
that will result in the highest value based on quality, service 
and price, 

THEREFORE BE IT RESOLVED that the policy of this Council 
shall be to purchase equipment, supplies and services that will 
give the highest value based on quality, service and price, 
except for the policy now in effect with respect to local 
preference, and the necessary amendment to By-law 4020 be pre- 
pared by the Corporation Counsel. 


3 . Dunsmuir Connector 

MOVED by Aid. Rankin, 

THAT WHEREAS the Georgia Viaduct Connector is already 
funnelling more traffic on to Prior Street and through the 
east end than the old Georgia Viaduct; 

AND WHEREAS this is likely to be increased substantially 
by the completion of the Dunsmuir Connector- 

THEREFORE BE IT RESOLVED that City Council stop any 
further work on the Dunsmuir Connector until the Regional 
Rapid Transit Study is completed and direction can be given 
as to the incorporation of this Connector into a Rapid Transit 
service; 

Or in the alternative that Council order the barring of 
the Prior Street end of the completed Connector using only 
the Main Street ramp. 


The foregoing are Minutes of the regular Council meeting 
of July 27, 1971, adopted on August 10, 1971. 


(Notice) 


(Notice) 


The Council adjourned at approximately 5:10 P.M. 




BOARD OF ADMINISTRATION (WORKS - l) 

July 25, 1971 

WORKS & UTILITY MATTERS 

RECOMMENDATIONS 

1. Permission to Operate a Vehicle 
for Advertising Purposes 

The City Engineer reports as follows: 

"We have received a communication from M. Enthoven of Travel 
Headquarters, 5744- Gamble Street, requesting, under Section 81 (2) of 
the Street & Traffic By-Law, Council's permission to operate a vehicle 
on City street allowance for the sole pin-pose of displaying advertising. 

The advertising, which would vary from time to time, would be 
a 12 ft. by 6 ft. panel mounted on a boat trailer and towed behind one 
of the firm's vehicles, generally within the downtown area, although over 
no specific route. 

Coxmcil's policy in the past has been to not allow this type of 
advertising. Therefore it is RECOMMEIDED that the request from M. Enthoven 
of Travel Headquarters for permission to operate a vehicle on City street 
allowance for the sole purpose of advertising, be denied." 

Your Board RECOMMENDS that the foregoing report of the City 
Engineer be adopted. 

2. Additional Bus Stop on West Side 

Boundary Road South of Cambridge St. 

The City Engineer reports as follows: 

"The Eton shuttle bus had originally operated betv;een the on-street bus 
loop at Renfrew and Eton Streets via Cambridge Street to an on-street loop at 
Boundary and Eton Streets, where transfers were made to the Vancouver Heights 
and Delta services in Burnaby. 

Recently, the Transit Authority altered the entire arrangement, extending 
the Eton bus route into Burnaby, and incorporating the Vancouver Heights and Delta 
bus routes. The schedule was then reduced from 39 buses per day on the old shuttle 
route to 18 on the new incorporated routings. The routing now is the same for the 
Vancouver portion, and from Boundary Road the day time service of 12 buses (one per 
hour) proceeds south along Boundary and eastward into Burnaby along Oxford Street. 
The evening service of 6 buses proceeds north along Boundary and east into Burnaby 
along Eton Street. 

The Transit Authority explains that they have received repeated requests 
from their patrons for a bus stop on the west side of Boiondary Road at Cambridge 
Street. These people live north of Eton Street and complain that with the present 
stop arrangement, they are forced to travel an unnecessary distance along Boundary 
Road from the stop on Oxford Street. A stop at this location would be limited to 
use by the 12 day-time buses. 

The existing stops conform to policy now, and are approximately 860 feet 
apart. Establishing the additional stop would save a northboimd Vancouver resi- 
dent a walk of about 4-75 feet and a Burnaby resident about 300 feet. 

At the location requested the street is paved and curbed. One resi- 
dence would be affected by the proposed bus stop. This property is a corner lot, 
fronting on Boundary Road. The bus stop would leave space for one car to park on 
the Boimdary Road frontage of this lot, while parking on the Cambridge Street 
flankage would not be affected." 

Accordingly, it is RECOMMENDED that a bus stop be established on the 
west side of Boundary Road at Cambridge Street. 

Your Board RECOMMENDS that the above report of the City Engineer be 

adopted. 

(Copies of the letter from B.C. Hydro & Power Authority dated 
April 30, 1971, are circulated for the information of Council.) 


Board of Administration, July 23, 1971 (WORKS - 2) 

3. Connection of Intrusion Alarm System in 
Department of National Defence Buildings 
to City Fire Alarm System 

The City Engineer reports as follows: 

"A request has been received from the Department of National 
Defence for permission to connect their internal intrusion alarm 
from approximately five buildings in the City to City fire alarm 
circuits which are intercepted in the Fire Alarm Headquarters. 

At present the City provides similar connections for the fire 
alarm systems in several of the armories and other buildings in 
the Jericho camp. These connections are covered by agreements which 
require the Department of National Defence to pay all connection 
costs and a share of the annual fire alarm maintenance and operating 
costs . 

The connection costs may range from $500 to $2,000 and the 
annual operating charge, which is based on the cost of operating the 
City's system, amounted to $125 for each connection in the year 
1970. The connections would not require any extension to the 
City's circuits on the streets. Only one of these buildings has 
been specifically requested at this time, namely the Department 
of National Defence building, #105 at 3904 West 4th Avenue. 

To avoid repetitious applications for other buildings, it would 
be desirable to have a master agreement to cover all future 
connections, both fire alarm and intruder alarm, in Department of 
National Defence Buildings. 

I RECOMMEND that the City enter into an agreement with the 
Department of National Defence for the connection of fire and 
intruder alarm system within the Department of National Defence 
premises, to the City's fire alarm system subject to the following 
conditions : 

(a) that the agreement be satisfactory to the Corporation 
Coionsel to cover the connection at Building #105 at 
3904 West 4th Avenue, and provide for covering connec- 
tions to other buildings which the Department of National 
Defence may request in the future; 

(b) that the City not be held liable for any damages or 
losses that may result from non- transmission of an 
alarm under any circumstances; 

(c) that the Department of National Defence pay all costs 
for connection to the fire alarm circuits; 

(d) that if the connection requires an extension to the City 
fire alarm circuits, the department of National Defence 
will pay the costs of extending the circuits in under- 
ground construction; 

(e) that the City be paid an annual operating fee for each 
connection which shall be based on the cost of maintain- 
ing the connection and th^- City's fire alarm system 
together with a pro-rated ohare of the operating costs 
for the Fire Alarm Headquarters, as estimated each year 
by the City Engineer." 


Your Board RECOMMENDS the aforementioned report of the City 
Engineer be adopted. 
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CONSIDERATION 


4. Tender for Painting Steel 
Poles and Attachments 


The City Engineer reports as follows: 


"Tenders for painting steel poles and attachments were opened 
by your Board on June 28th, 1971 and referred to the City Engineer 
for report. The following is a tabulation of the tenders received: 


Company 


Union Status 


Price 


Kootenay Decorators Ltd. 
Larry's Cold Water Chemical 

Cleaners Ltd. 
Fernlee Painting 
West Coast Painting Co. Ltd. 
Marvic Painters and Decorators 

Ltd. 


non-union 

Local 138 
Local 138 
Local 138 

Local 138 


$31,705.74 

$34,409.50 
$34,410.60 
$34,781.67 


,373.10 


Both the low bidder and the next to low bidder have submitted 
tenders where the list of units and unit prices has been signed 
but the tender form on page 1 has not been signed. Instructions 
to the tenderers provides that the City may waive minor irregulari- 
ties on the tenders received and both companies have indicated 
that they would be willing to complete the forms. 

The tender provides that the City may increase or decrease 
the amount of work to be done at the unit prices. Whereas at the 
prices tendered, the funds in the appropriations are not sufficient 
to cover the work originally scheduled. The units will be reduced 
to match the funds. The adjustments of quantities contemplated 
will not change the order of the bidders as shown above. 

The lowest union bid is $2,703.26 (8.6^) higher than the 
lowest bid. 


This report is being submitted without recommendation because 
union status is involved." 


Your Board submits the above report for Council CONSIDERATION. 
INFORMATION 


5. Pedestrian Overpass - Cassiar Street 
and Highway 401 

The City Engineer reports as follows : 


"On June 22nd, 1971 City Council approved the building of 
the overhead crossing to include Highway 401 and Cassiar Street 
and the City Engineer was instructed to prepare an estimate of 
the cost. 


ALIGNMENT 


Subsequent to a meeting with the City Engineering Department 
personnel and the B.C. Department of Highways' Chief Bridge 
Construction Engineer, the Deputy Minister of Highways has for- 
warded a copy of plan #2508-16 dated July 8, 197] showing an 
acceptable alignment of the proposed bridge over Highway 401 
and Cassiar Street (see circulated plan). This .structure will 
be made of steel with helical ramps at both side;; of Highway 
401 and a combination of helical and straight rarips on the west 
side of Cassiar Street. It is necessary to acquire the property 
on the south west corner of Cassiar and Williams Streets to 
accommodate this ramp. 


(Cont'd. ) 
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Clause 5 Continued 

The Deputy Minister of Highways, in his letter of July 8th 
which accompanied the above-mentioned plan, stated that tenders 
would be open on July 13, 1971, 'for the construction of the 
crossing over British Columbia Highway 401. It is planned to 
have this facility completed in time for the opening of school 
in September, 1971. 

The plans for the second stage across Cassiar Street will 
be completed as soon as possible and forwarded for the City's 
further action'. 

ESTIMATED COSTS 

After opening the bids, the Department of Highways officials 
informed us that their estimate for constructing the crossing 
over Highway 401 can be revised from $68,000 as previously 
estimated, to $65,000. The cost of constructing the bridge over 
Cassiar Street plus the ramp on the west side, property 
acquisition and preparing and landscaping the site for the ramp 
on the west side of Cassiar is estimated at $73,000. 

The summary of the estimated costs is as follows: 

(a) Construction of bridge over Highway 401, 


Total estimated cost *x^o,uuu 

It is pointed out that the house on the property required 
for the west ramp is occupied and a reasonable length of time 
would have to be granted for these residents to vacate. In view 
of this it is unlikely that the Cassiar footbridge would be 
completed before the latter part of November even if authority 
to acquire the property is granted immediately." 

Your Board submits the above report of the City Engineer 
for Coimcil's INFORMATION. 

RECOMMENDATIONS 

6 . Keefer Street Pedestrian Overpass 


The Corporation Counsel reports as follows : 


"On January 26, 1971, Council adopted a report: of the 
Board of Administration dated January 25, 1971, recom- 
mending the construction of a pedestrian overpass over 
the railway tracks of Burlington Northern Inc. on the 
alignment of Keefer Street. The overpass, which is now 
nearing completion, is situated in part upon the North 
40 feet of the East 25 feet of Lot "B" , Block. 80, 
District Lot 181, Group One, New Westminster District, 
Plan 11623, owned by the Railway. 

The Railway has agreed to grant to the City an easement 
over the said portion of Lot "B" for the purposes of the 
Pedestrian overpass, the consideration being one dollar. 


including two ramps 


$ 65,000 


(b) 


Construction of bridge over Cassiar Street, 
including one ramp, property acquisition, 
preparing site and landscaping after ramp 
constructed 


$ 73,000 
$138,000 


(Cont'd. ) 
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Clause 6 Continued 


The terms of an agreement to enter upon the easement 
area to carry out the construction of the pedestrian 
overpass and the form of easement have been settled 
between this Department and the Railway and approved 
by the City Engineer. 

In the circumstances, it is recommended that an agree- 
ment be entered into between Burlington Northern Inc. 
and the City of Vancouver for entry upon the said 
portion of Lot "B" and the form of easement between 
Burlington Northern Inc. and the City of Vancouver, as 
approved by the Corporation Counsel and the City Engineer 
be executed by the Mayor and the City Clerk and the City 
Seal affixed thereto." 

Your Board RECOMMENDS the foregoing recommendation of the Corporation 
Counsel be adopted. 

7. Complaint re Vibrations from Trucks: 

31st Avenue - Knight to Lanark Streets 

The City Engineer reports as follows: 

"We have received various complaints from Mr. Fdznek of i^686 Knight 
Street with regard to the vibrations that were being transmitted to his home 
by vehicular traffic using both Knight Street and 31st Avenue. 

In 1965, as a result of these and other complaints, oversize and over- 
weight vehicles were prohibited from using Knight Street by the Traffic Division. 
This control was effected by means of the Continuing and Single Trip Permits which 
must be applied for before these types of veliicles may move within the City. 

Further complaints resulted in 31st Avenue being repaved in the summer of 
1968 under the low cost paving program and also in a report to Council on the pave- 
ment condition of 31st Avenue dated June 12, 1969. 

Mr, Mznek has filed two complaints with the Legal Department, the last 
one dated April 2, 1971. The Legal Department replied to llr. Riznek and advised 
him, as previous letters from the Engineering Department had done, that because of 
the soil conditions in this area, minor vibrations from passing traffic could never 
be eliminated. 

The latest complaint addressed to the Official Traffic Commission in which 
Mr. Riznek requests the banning of trucks on 31st Avenue was referred to the Eng- 
ineering Department for a report. 

Because of the recurring nature of this complaint the area was given 
special attention during investigation. On six separate occasions no trucks were 
observed using 31st Avenue. Tv;o residents of 31st Avenue were asked about the 
truck use of the street and stated that they very rarely saw a truck in the area. 
A general reconnoiter of surrounding streets revealed no large construction jobs, 
etc., that may have generated truck traffic so we can only assume that one or two 
trucks may, on occasion, use Lanark Street and 31st Avenue as a detour route 
aroimd the traffic control signal at 33rd Avenue and Knight Street, aJ.though this 
was never observed. However, these trucks woiild not be overweight and the street 
is quite capable of handling the stresses exerted by these: vehicles. 

Although streets built over peat are not uncommon in the City, the 
problem of vibrations is accentuated on 31st Avenue due to the narrow 33 ft. 
right-of-way, which puts traffic closer to the abutting residences. Standard 
weight trucks are not prohibited on any other streets, and we feel the situation 
is not serious enough to warrant prohibiting them on 31st Avenue. Enforcement 
of a truck prohibition by the Police Department would be very difficult and 
probably could only be carried out on a complaint basis. 


(Cont'd. ) 
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Clause No. 7 Continued 

It is RECOIVIMENDED that no further action be taken in 
regard to this complaint and Mr. Riznek be sent a copy of this 
report. " 

Your Board RECOMMENDS that the above report of the City 
Engineer be approved. 

(Copies of Mr. Riznek' s letter, dated April 30, 1971, are 
circulated for Council's information.) 

INFORMATION 

8. Alteration in Broadway Bus Service 
Evenings and Sundays 

The City Engineer reports as follows: 

"The Transit Division of the British Columbia Hydro and 
Power Authority has advised us of an alteration to the Broad- 
way crosstown bus service. Copies of the communication from 
the B. C. Hydro are circulated for the information of Council. 

The change means that after 7:30 P.M. on Weekdays and Saturdays and all 
day on Sundays, the Broadway crosstown service will not go west of Granville 
Street. At these times the buses will loop by way of southbound Granville Street 
to westboimd 10th Avenue to northbound Fir Street to eastboimd on Broadway again. 
This looping arrangement has been in effect for many years and at one time was 
used on a permanent basis; in recent years though, it has only been used for 
"short turns". It is not anticipated that any fiorther traffic or parking regu- 
lations will be required on this on-street loop. 

The Transit Authority explain that at the above times the Broadway bus 
patrons can easily be carried by the No, 10 University and No. 7 Dunbar buses, 
both of which turn onto Broadway at Granville and continue along Broadway to 
Alma Street, where the crosstoim bus used to loop. Furthermore, they Indicate 
that for most passengers who go beyond Alma Street the transfer occurs at 
Granville rather than at Alma, and for these passengers no real change will 
result. However, there is an extra walking distance involved in that these 
transferees heretofore disembarked and embarked at the same stop on Alma Street, 
whereas now they disembark on Broadway at Hemlock Street and walk a block west 
to Granville Street to embark in the other bus. The new arrangement also 
introduces a transfer requirement during evenings and weekends to all cross- 
town patrons along Broadway between Granville and Alma Street," 

Your Board submits the matter to Council for INFOR^^ATION. 


EOR ADOPTION SEE PAGE(S) ... 
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BUILDING AND PLANNING MATTERS 

RECOMMENDATION 

1. Grain Elevator: 

2700 Block Wall Street 


On June 15, 1971, Council approved a report of the Board of 
Administration, Building and Planning matters dealing with the 
unused grain elevator in the 2700 Block Wall Street. The Board of 
Administration suggested and Council agreed that the following 
course of action be followed: 

' (a) The N.H.B. be informed that City Council is of the 
opinion that this derelict grain elevator is an 
eyesore and is detrimental to the amenity of the 
neighbourhood; and that the Council support the 
Cassiar Ratepayers Association in their efforts to 
obtain the removal of this non-conforming use; 

(b) The N.H.B. be informed that after demolition of the 
grain elevator by the N.H.B. the City would be interested 
in acquiring or leasing the site for a nominal sum for 
park purposes ; 

(c) That this report be forwarded to the Board of Parks 
and Public Recreation for its concurrence and support. 

It is further recommended that should the course of 
action recommended in (b) above prove to be unacceptable, 
then the N.H.B. be requested to remove the buildings as 
soon as possible, thus making the lots on Wall Street 
available for residential purposes'.... 

The Board of Parks and Public Recreation were advised of Council 
action and at their meeting on June 28, 1971, passed the following: 

•RESOLVED: That the City Council be advised the Board is 
interested in them acquiring the property for 
park purposes on a lease basis, and will submit 
proposals for development of the property in the 
near future. ' 

Your Board RECOMMENDS that the Board of Parks and Public Recreation 
be 

(a) Thanked for their support as expressed in their resolution of 
June 2 8th, and 

(b) Be advised that no response from the N.H.B. to the proposals of 
Council's action of June 15th have been received at this time. 

2 . Water Beds in Apartment Buildings 

Pacific Apartment Management Association have written to the 
Council requesting that the City enact legislation banning the 
use of water beds in apartment buildings. They point out the 
damage which ensues when a water bed bursts and also suggest 
the building may be unable to sustain the loadf^ from such beds. 


cent' d 
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Clause #2 continued 

The City Building Inspector has reviewed the matter and advises 
that apartment buildings are designed to carry much greater loads 
than that resulting from a water bed. It is recognized that non- 
structural damage results from the release of the water but it is 
entirely within the power of the management of an apartment to 
refuse to allow water beds in the building. There does not appear 
to be any need for control through a by-law. 

Your Board RECOMMENDS that the request of the Pacific Apartment 
Management Association be received and the Association be provided 
with a copy of this report. 

3. Temporary Short Take-Off & Landing 
Strip and Helicopter Landing Site 

The Director of Planning and Civic Development reports as follows: 

"His Worship the Mayor and Council members have received 
a communication from the Abbotsford International Air show Society 
requesting approval for the operation of a temporary short take- 
off and landing strip in the False Creek Flats area oast of Main 
Street asid for a temporary helicopter landing site on the roof of 
the Downtown Vancouver Main Post Office. This request for 
permission to institute landing facilities within the City of 
Vancouver is for a period of four days, August 12-15, 19V1, to 
coincide with the 1st Canadian V/STOL International Symposium. 
The sites would be utilized to demonstrate the adaptability of 
specialized aircraft able to take off and land in a small distance 
to public transportation between the downtown of a metropolitan 
city and adjacent areas. 

The Federal Department of Transpoi-'t is tlie agency res- 
ponsible for the regulation of aircraft landing fjicilit ies in Canada, 
however, the Department of Transport coordinates requests ox 
this natiire with the municipality concerned. 

Aircraft landing sites are a conditional use under the Zoning 
and Development By-law and as such I'cquire issuance of a develop- 
ment permit after approval by the Technical Planning Board on 
consultation vjith the Town Planning Commission. The operators 
of the Abbotsford International Air show Society have been con- . 
tacted and are aware of the procedure connect eci with a request 
for a development permit. Diaciassions luwe already been hold 
with officials of the Department of Transpoi't regardivig the 
suitability of the sites requested. Every effort will bo made 
to expedite proce.Tsing of Development Permit Applications for 
these uses as soon as received. 

It is recommended that Council I'cceive thi;; report for 
information and forward a copy to the Abbotsford International 
Airshow Society. " 

Your Board RECOMMENDS that the foregoing recommendation of the Director 
of Planning and Civic Development be adopted. 


DELEGATION REQUEST: Abbotsford International 

Airshow Society 
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4. 


Drive-In Restaurants 

McCan Franchises Limited 

By-law Respecting Drive-In Restaurants 


The Director of Planning and Civic Development reports as follows: 

"Mr. R.L. Marcoux, Vice President, Real Estate of 
McCan Franchises Limited wrote to City Council on March, 
12, 1970, requesting permission to appear as a delega- 
tion to discuss by-laws which restrict the development 
of 'carry out' restaurants. A copy of this letter is 
attached. Copy of further letter of March 23rd also attached. 

The Director of Planning and Civic Development has 
recently discussed the subject with Mr. Marcoux, and has 
reviewed the effect of the policy and various courses of 
action. 

As a result, Mr. Marcoux requested that the letter now be 
submitted to Council and that he be allowed to appear. 


Present Policy : 

At the present time 'self service drive- i}i' restiiurant? 
and 'car service drive-in' restaurants are condilional 
uses in C-2, C-3 and C-5 Commercial Districts rtciuiring 
the special approval of the Tcclmical PI aiming ]5oard. 

Ky Council resolution, t)ie Technical Planning Board sliain 
not approve sel f s ervice drive-in restaurants in 
commercial districts wJiere the site would abut, residential 
areas. The Technical Planning Board can however grant 
approval (if considered appropriate) in the same zones to 
'car service drive-in' restaurants even when sucli develop- 
ments would abut residential areas. 

This additional restriction on one type of drive-in was 
because it liad been found tliat drive-in restaurants v/ithout 
car service were more difficult to control in teims of 
noise nuisance and litter tJian similar operations with 
attendants giving car service. 

Consequently new 'self service' McDonald's outlets (o]ieratcd 
by McCan I-'ranchiscs l,td.) have been located in industrial 
zones where there are no rostr ictioiis or distinctions as to 
'car service' or 'self service'. 

When Council introduced tlic amendment to the Zoning By- J aw 
in 1963 they spent con.s idorabl e time trying to find a 
reasona])lo solution ]n>tv,'oen 'car service' and 'st;lf service' 
type oi restaurnnts in Cominerciaj Disti-icts recogni r.in;; 
that eitlicr tyj^c of diivc-in restaurant was a Condi t i im.-i 1 
U.-.e first ruqui r in;', s]iocial ;ii)prova] of tlio Tetlmical 
J'l.uniing Jioard ami the present arrangement was tJu: result. 

Kvcn witli car service. City Council has questioned 
the location of drive-in restaurants across the lane 
from residential development particularly single 
family liomes. As an example, on tlae south side of 
Kingsway, east of Rupert Street, Council did not 
approve an A f, W Drive-In which was to provide car 
service . 


cent ' d 
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Clause #4 continued 


Mr. Marcoux has made various suggestions in his letter 
including a proposal that present procedures be 
replaced with a firm set of regulations and operating 
procedures that will control this type of business and 
avoid the need for differentiation between the two 
types. 

Suggested Coxirse of Action : 

This is a situation similar to that which resul*-cd when 
Council considered controlling land use for service 
stations . 

Under similar circumstances, Council instructed the 
Director of Planning f, Civic Development to work with 
the Petroleum Industries Committee of the Board of Trade 
to work out a suitable arrangement. 

If Council wishes to consider the suggestions in the. 
submission by Mr. Marcoux I recommend that, rather than 
instructing the preparation of a revised legislation. 
Council instruct the Director of Planning f, Civic 
Development to meet with the Drive- In Carry-Out Division 
of the Canadian Restaurant Association to seek the views 
of the Association on the control of Drive-In restaurants 
for further report and recommendation to Council. " 


Your Board RECOMMENDS that the recommendations of the Director of 
Planning and Civic Development be endorsed. 

(Copies of the letters from McCan Franchises Limited 
dated March 12, 1970 and March 23, 1970 are circulated 
for the information of Council.) 


The Voluntary Association for Health & VJelfare of British Columbia has 
submitted a report prepared by their Committee on Architectural 
Barriers to the Handicapped dealing with problems of the handicapped. 
The fourteen page report leads to three recommendations: 


(1) That new buildings intended for use by tho public 
and listed in five categories, be designed in 
accordance with Supplement ^5 of the National 
Building Code. 

(2) That the recommendations of Supplement No. 5 shall 
apply where reconstruction or modification of pub- 
lic buildings is undertaken. 

(3) That provision be made in public housing projects 
to accommodate the disabled. 


DELEGATION REQUEST: 


McCan Franchises Limited 


5. 


Building By-law: 

Standards for the Handicapped 


The City Building Injspector reports as follows: 


cont ' d 
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Clause #5 continued 

"During the last nine niontlis a Commitfee of Builciinq Inspt^r tors 
appointed bv the Building Inspectors' Association of B.C. and 
by the Greater Vancouver Kcgional District )iar. been prepaiinci 
a nodel adopting By-law which incorporates the NationaJ build- 
ing Code and replaces Part J Adminir.tra tion . The riodcl hy-lnw 
i !i so xvritton that it can be used by any murii c.i pality ;v)i ich 
operates under the Fiunicii).'!! Act. The Committt'e also sturlicd 
Part 9 which det-Is with housing and small buildines (Ics':. than 
6,OuO sq . ft. aiid less tli.'vn 3 storey:",) and rccor;:iiiiind;i that 
some parts dealing with tjuality control natters be deleted or 
anu-iided. 

The City Building Inspector has been requested to report to 
Council on the adoption of the National Fuilning Code and it 
is expected that this report will be ready about the end of 
September. The Building Insf)ector's report will follow the 
model by-law as closely as possible, with variations only as 
required by the Vancouver Charter. It is recommended that 
the request of the Voluntary Association for Health and 
Welfare of B.C. be considered at the same time as the Building 
Inspector's report." 

Your Board RECOMMENDS that the recommendation of the City Building 
Inspector be approved and that a copy of this report be given to the 
Voluntary Association for Health and Welfare of B. C. 

CONSIDERATION 

6. Approaches to Second Crossing 
of First Narrows 


On June 15, 1971, Council passed the following motion: 

"THAT the Board oi Administration endeavour 
to arrange an appointment for His Worship 
the Mayor, the Chairman of the Finance 
Committee and Alderman Vilson to meet with 
the Premier ox the Province in respect of 
the whole matter." 

Your Board wrote to the Premier requesting a meeting with 
Council representatives pointing out that the most pressing matter 
concerning the Crossing is the fact that development ])crmits are 
now being applied for on the alignment of the approaches that have 
been selected by the City Council, and that Council would like to 
discuss with the Premier the matter of a formula for pi'otective 
purchasing to minimize ultimate costs of property acquisition on 
the approach alignment. 

Your Board discussed the matter further with the Deputy to 
the Premier in an offort to arrange the meeting, as instructed by 
Council. The reply received from the Deputy to the Premier is 
circulated for the information of Council. The Act referred to 
in the letter contains the following section: 

"A payment pursuant to this section shall be riia,de 
only on a consti'uction progress report, STd)mitted 
to and approved by the Coiuptrollor-Gonoj-al , relat- 
ing to the works or use of tlie materials in rc^spoct 
of wliich it is proposed that the payrnon;. be applied." 


cent ' d 
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If Council are prepared to accept the Premier's position in 
connection vith funding the approaches, then it may vish to request 
the Premier to arrange meetings vith the Federal Minister of Trans- 
port, since it is understood that any approach from the municipal 
level must be made through the Provincial Government. If such 
meetings are arranged. Council coul'cl then request that the short- 
fall of %14 million be made up by vay of a grant from the Federal 
Government . 

Your Board submits the foregoing for the CONSIDERATION of Council 

(Copies of the letter the Deputy to the Premier dated 
July 15, 1971, are circulated for the information of 
Council. ) 

7. Georgia Street between Granville and 
Seymour Streets - Proposed Rezoning: 
CM-2 to CM-3 (Lots 1-9 & 34-40, Bl. 53, 
D.L. 541 

The Director of Planning and Civic Development and the Corporation 
Counsel report as follows: 

"A rezoning application has been submitted with respect to the above 
lots to create a new zone under the Zoning Bylaw to be known as CM-3, 
the regulations of which would be the same as the CM-2 commercial 
district schedule except that the floor space ratio would be limited 
to a maximum of 5.0; further, such floor space ratio would be meas- 
ured in accordance with Section 1. F (13)(i)(ii) and (iii) of the CM • 
Commercial District Schedule (copy attached) . 

The rezoning application applies to a portion only of Block 53 and 
coincides with the area proposed for development by others, recently 
announced, which contemplates development for offices, theatres, 
retail outlets and ancillary parking, etc. to a floor space ratio of 
just over 10.0. As far as can be ascertained, the applicants seeking 
rezoning have no financial interest in the subject lands, nor are 
they seeking such a financial interest. The rezoning application 
could be interpreted as a move to deter proposed development of the 
subject properties by the present owners. 

In a. covering letter with the application, the applicants for rezon- 
ing particularly request that no application for a development permit 
for these properties which may conflict with their proposed rezoning 
be processed pending consideration of the rezoning application. Fur- 
ther, by letter of July 13, 1971, the applicants have given notice 
that they wish to amend their application to change from CM-2 to CD-I 
The amended application has not yet been receivcci. A copy of the 
application and of the letter of July 13th amending the application 
arc attached. 


'J'he Director of Planning is seeking guidance fron City Counci l bofor(< 
undertaking processing of this appiication. Und(n- norma.l c:i rcnimsl anc 
the; revi«^w v;ould bo submi tted throiujh the 'rcchnioa.l Plduivi mi lUiarcl Ic^ 
Council, and he ccmsidered by the Town Planning Coinm i sr.ion . Couiu' i 1 
could tlien refuse the rexoning or direct tliat th.^ aj^jvl ica I i ()n hi' j-ul>-- 
mitted to a Pbblic Hearing. 


cont ' d 
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It is suggested tliat while not excluded under the bylaw or City Char- 
t£!r, it may not be approi^riate to process sucli an application without 
the f;iipport or at least the agreement of the property owners. Tiio 
acceptance, foriiial processing and consideirat ion of such app] icationr. 
could load to further applications for other properties, the ijitent 
of which might be to inconvenience, delay or prevent developinen t by 
the owners. 

PRKLIMINARY INFOr^lATION 

The subject lands at the corner of Georgia cind Granville Street.'j can 
be said to comprise one of the most valuable sites in the downtown 
area. Present development includes the Birks Building (a 9-storey 
structure which the present owners have indicated cannot be rehabili- 
tated to take care of their future needs) , the Strand Theatre and 
Scott's Cafe. 

Council will be aware that the Planning Department is currently 
reviewing development standards in the downtown peninsula and that 
recommendations yet to be fully formulated in this and other areas 
may result in recommendatio.ns for density reduction. 

With regard to the site, the Director of Planning feels that the pre- 
sent possible maximum of a floor space ratio of ]2.0 under the CM-2 
schedule should be reduced and that densities between floor space 
ratio 3.0 to a maximum of floor space ratio 9.0 would be more appro- 
priate, depending u}:)on bonusing for public amenii.y within particular 
developmcMits . 


CONS lDEimTI ON 
Council may wish to: 

a. Instruct the Director of Planning to undertake due processing 
of the application through the Technical Planning Board for 
submission to Council following consideration and recomnienda- 
tion by the Town Planning Coimnission , or 

b. Instruct the Director of Planning not to process the applica- 
tion until such time as evidence of the support or agreement of . 
the property owners is forthcoming. 

Further, in the event that such evidence is not forthcoming 
within 30 days of notification of the applicants, that the appli- 
cation be declined and the fees returned." 

Your Board submits the foregoing report of the Director of Planning 
and Civic Development and the Corporation Counsel for the CONSIDERATION 
of Council. 

(Copies of the CM-2 Commercial District Schedule, the Application 
and the letter of July 13th amending the application are 
circulated for the information of Council.) 
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8. Christ Church Cathedral: 
Historic Site 


The Director of Planing and Civic Development reports as follows: 

"A communication dated June 2nd, (copy attached as Appendix 1), has 
been received by Council from Mrs. Vivian Say, together with a follow- 
up letter dated July 7th (Appendix 2), seeking preservation of Christ 
Church Cathedral. Mrs. Say has corresponded with Mr. H. P. Capozzi, 
MLA, raising the question of a preservation order under the Provincial 
Archaeological and Historic Sites . Protection Act. Mr. Capozzi in his 
reply (Appendix 3) , states that this can be done only on a request from 
the City. Mrs. Say asks that City Council make such a request. 

Council considered a report from the Director of Planning on March 17, 
1971, relating to an expression of concern from the Board of Parks and 
Public Recreation. The report noted that, although not an outstanding 
building architecturally, there are a nuiT±)er of reasons why tho con- 
tinued existence of the Cathedral is most desirable. However, the 
report concluded that it would be inappropriate for Council to inter- 
vene . 

Your officials are of the opinion that the Provincial Governrriont can 
act without the necessity of a formal request from the City of Vancou- 
ver with respect to historic preservation. Bearing in mind that 
Chri!3t Church Cathedral has significance for the Lower Mainland region 
in general, the exercise or otherwise of provincial jurisdiction in 
this matter is clearly a provincial concern. 

City Council may wish to express the view that they would sui;>port any 
action by the Provincial Government whicli would result in satisfactory 
arrangements for the preservation of Christ Church Cathedral at no 
cost to the City. 

It is suggested that copies of this report and of the earlier March 
•17th report be sent to The Honourable Wesley Black, Provincial Secret- 
ary, to Mrs. Vivian Say and to Mr . H. P. Capozzi, MLA, advisiiig them 
of Council's a'ttitude in this matter." 


Your Board submits the above report of the Director of Planning and Civic 
Development for the CONSIDERATION of Council. 

(Copies of Appendices 1, 2 and 3 are circulated for the 
information of Council.) 


9 . Canadian Federation of Mayors 

& Municipalities: Housing Committee Brief 

The Director of Planning and Civic Development reports as follows: 

"A brief dated April 5, 1971 from the Housing Committee of the Canadian Federation 
of Mayors and Municipalities for submission to the Honourable R.K. Andras, has 
been referred to me for report. Although it is understood the brief was presented 
very shortly after being sent to municipalities, it is believed that the federation 
is nevertheless anxious to receive comments as well as the endorsation requested. 

This is a comprehensive brief covering housing, urban renewal, social renewal and 
administrative matters related to these subjects. In general, the brief is along 
similar lines to many of the suggestions contained in the Vancouver Urban Renewal 
Study 1970. The comments which follow are related to the major sections of the 
brief, and include the views of the Director of Social Planning/Community Development. 


cont ' d 
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Clause #9 continued 
HOUSING 

(1 ) Sub-Standard Housing 

The brief supports the concept of maintenance and occupancy by-laws. Such 
by-laws are fairly common in the United States and in certain Cities in 
Eastern Canada. A recommendation in support of such a by-law was included 
in the Vancouver Redevelopment Study 1957. The basic intention is that 
sub-standard housing should either be improved or removed by the owner. 
However, the weakness of such by-laws has been that standards high enough 
to ensure this objective can work a hardship on those least able to afford 
the costs involved, or standards have to be set at a level low enough not 
to impose hardship in which case the by-laws are virtually ineffective. 
The brief recommends therefore, that the Federal Government make funds 
available through the Municipality to lessen the hardships to property 
owners, possibly by a revision of the Home Improvement Provisions of the 
National Housing Act. 

The Vancouver Urban Renewal Study 1970 includes reconranendations along these 
lines for assistance to owners. It recommends investigation into housing 
standards and occupancy regulations which might provide for some difference 

in standards in various parts of the City, and also of an occupancy code for 
possible implementation by 1975. 

(2) L ow Income Housing 

The brief endorses the 'Innovative Housing' program and suggests the experience 
gained be passed on to Municipalities. Innovation in housing could also be 
extended to a 'scattered site' public housing program. 

It is probable that 'social costs' i.e. special services required by large 
housing projects, would be considerably lowered by scattering public housing 
throughout the community. The normal City facilities can then be utilized 
with some modifications. In addition, this arrangement would prevent 
labelling a particular population. 

(3) Public Authority Housing 

The brief reconiiiiends that the development of social, recreational and cultural 
services bo included in the cost of providing social housing. There has been 
some action in this direction by the inclusion of certain recreational facili- 
ties in the cost of public housing. 

URBAN RENEWAL 

( 1 ) Neighbourhood Improvement Programs 

The brief is concerned at the limited amount of discussion by the Federal 
Government with Municipalities in seeking guidelines on how Federal assistance 
should be given to Towns and Cities and what objectives should be set. 

It suggests that Federal funds for Urban Redevelopment should be conditional on: 

(i) A Municipality indicating that it is prepared to plan for 
environment improvement. 

(ii) A Municipality commiting its own funds and resouv-ces to implement 
the plan. 

Two conditions for federal funding are formally numbered and itemized. In a 
subsequent paragraph, the necessity of citizen participation is included. 
The importance of this final condition cannot be emphasized too much. As a 
result it is suggested that the condition of citizen participation be included 
as (iii) in this section. 

The neighbourhood improvement programs are in effect, the equivalent of the 
proposed 'Community Improvement and Development Programs' recommended in the 
Vancouver Urban Renewal Study 1970. These programs are intended to meet 
the two conditions referred to above. 

cont'd 
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The brief considers also that applications from community groups for Federal 
grants must be submitted through the Municipality concerned so that such 
submissions can be reviewed and commented on by the Municipality. 

Included in this section are local goals and objectives, programs for action, 
administrative procedures and evaluation procedures. All of these items are 
included in the content of the proposed Community Improvement and Development 
Programs. 

SOCIAL RENEWAL 


The need for 'repairing the social structure' outlined in this section is of critical 
importance and in fact must often come before any physical renewal. The brief quite 
correctly states that physical renewal without social is useless and often more 
destructive than no renewal at all. 

The weakness of this section of the brief is its suggestion that all areas of physical 
blight are also areas requiring special services. It does not admit the possibility 
that there are neighbourhoods which may need assistance with physical rehabilitation 
but whose social fabric is alive and healthy. The conclusion to be reached is that 
social renewal when necessary is essential to neighbourhood rehabilitation; but we 
must be cautious in assuming that all areas need the same kind of social renewal or 
in fact, any social renewal at all. 

COMPREHENSIVE RENEWAL 


This section stresses again, the Federation's previous recommendations that the Urban 
Renewal provisions of the National Housing Act, continue. It questions the apparent 
Federal desire for preserving housing which is often only fit for demolition. It 
suggests also that the continuation of sub-standard housing in many cases, can perpetuate 
urban problems when it occupies land capable of development with job-creating buildings. 
It suggests that redevelopment aimed at reducing the very worst of the housing stock, 
as it is replaced by new housing, provides a realistic approach to urban renewal. 

The brief recommends immediate lifting of the freeze on urban renewal funds for programs 
of neighbourhood improvement. It recommends further, that discussions begin between the 
three levels of government to define guidelines which are needed for Municipalities to 
carry out the research and planning for renewal programs to improve the quality of life 
in urban areas. 

In general, it is suggested that the City can endorse the brief as submitted. It is 
very much in accord with recommendations on housing and renewal contained in the 
Vancouver Urban Renewal Study, 1970. Council, in addition to foniially endorsing the 
brief, may wish to supply this report to the Canadian Federation of Mayors and 
Nlunici pal i ties for its consideration." 


Your Board submits the foregoing report of the Director of Planning 
and Civic Development for the CONSIDERATION of Council. 

(Copies of the brief dated April 5, 1971, from the Housing 
Committee of the Canadian Federation of Mayors & Municipalities 
are circulated for the information of Council.) 
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10 . Jericho-Locarno Park Extension 

Under date of June 28, 1971, the Chairman of the Board of Parks 
and Public Recreation advises of the following resolution of that 
Board of June 28th: 

•RESOLVED: That the Mayor be requested to appoint 
a Committee of one Alderman and one 
Park Board member to contact the new 
Minister of Urban Affairs to negotiate 
with him for the remaining 38 acres of 
Jericho. ' 

Also submitted (copy attached) is a letter of July 12, 1971, 
from the Jericho Park Committee supporting this request of the 
Park Board. 

Council is reminded of the letter dated April 30, 19 71, of the 
Honourable Donald S. Macdonald, Minister of National Defence 
(a copy is attached for information) and of Council's action at 
its meeting of May 18, 1971 (copy of extract attached for in- 
formation) . 

Your Board submits the request of the Board of Parks and Public 
Recreation for the CONSIDERATION and instruction of Council, 


(Copies of a letter from the Jericho Park Committee dated 
July 12, 1971, letter from the Honourable D.S. Macdonald 
dated April 30, 1971 and and extract from Minutes of the 
City Council meeting of May 18, 1971, are circulated for 
the information of Council.) 

RECOMMENDATIONS : 

11. Temporary Building 
3350 East Broadway 

The City Building Inspector reports as follows: 

"A request has been received from MacMillan Bloedel Research Limited, 
Building Materials Division, to erect a temporary building at the 
above location for a period of one year expiring July 31st, 1972. 

Section 2.6 of the Building By-law gives City Council the power to 
grant a permit to erect temporary buildings for any period up to 
two years. Since the applicant is requesting a limited period of 
one year, I ajn prepared to recommend that the structure be per- 
mitted on this site until July 31st, 1972 providing the applicant 
deposits with the City a Bond of Indemnity satisfactory to the 
Corporation Counsel, to guarantee the demolition of the structure 
and removal of all materials from the site by July 31st, 1972." 


Your Board RECOMMENDS that the recommendation of the City Building 
Inspector be adopted. 
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12. Amended Scheme of Development: 

N/W Corner of S.W. Marine Drive & Yukon 


The Director of Planning and Civic Development reports as follows: 

"Mr. M. Katz, Architect, on behalf of Mr. C. Clay and Dr. Clamen, has 
filed Development Permit =55453 to erect a 70 dwelling unit townhouse 
development on the site at the North-west corner of S.W. Marine Drive 
and Yukon Street. 

City Council, following a Public Hearing on flarch 26th, 1970, approved 
an application to rezone the site (Lot B of 3, Block 3, D.L. 323, AND 
Lot D, Block 2, D.L. 311) from an RS-1 One Family Dwelling District 
to a CD-I Comprehensive Development District, subject to certain 
conditions, which included:- 

'The detailed scheme of development to be first approved by the 
Technical Planning Board, such scheme of develoDment not to be 
materially different from that submitted with the application 
unless authorized by City Council and subject to the Technical 
Planning Board receiving advice from the Design Panel on the 
design of the building'. 

This report is submitted to City Council as the recommended scheme of 
development now proposed is different from that previously considered 
by Council at the Public Hearing. 

The scheme of development before Council at the Public Hearing comprised 
two 2-storey apartm.ent buildings providinq 64 dwelling units (16 two- 
bedroom and 48 one-bedroom dwelling units)- 71 off-street parking spaces 
(55 spaces underground and 16 surface spaces). 

The number of dwelling units and amount of off-street parking spaces 
were only based on a floor space ratio of 0.50 and would presuricbly have 
been increased to provide for the maximum floor space ratio of C.60 allowed 
by Council for this site. 

The plans of development as now submitted indicate a 70 unit townhouse 
development having 56 two-bedroom dwelling units and 14 three-bedroom 
dwelling units grouped in a total of 5 buildings. 83 off-street 
parking spaces will be totally underground. In addition there is a 
small day-care centre facility and separate communal lounge. The 
development would have a gross floor space ratio of 0.50. 

The scheme of development has been approved by the Technical Planning 
Board after prior consultation with the Design Panel and is considered 
an acceptable form of development at this location. 

Recommendation 

That the revised scheme of development comprising a 70 unit townhouse 
development, as submitted by M. Katz, Architect, be approved." 

Your Board RECOMMENDS that the recommendation of the Director of 
Planning and Civic Development be endorsed. Further, if Council 
approves the recommendations of this report, then the required amending 
by-law to rezone this site to a CD-I Comprehensive Development District 
will be submitted to Council at the same meeting. 


Board of Administration, July 23, 1971 (BUILDING - 13) 

CONSIDERATION 


13. Use of St. Mary's School at 

5925 Joyce Street as a Hostel 

The Director of Planning and Civic Development reports as follows: 

"Reverend Paul Foran of St. Mary's Church has filed Development Permit 
Application #56235 to use a portion of the basement of the existing 
school as a hostel for a maximum number of 30 young men for the 
period July 1st to August 22nd, 1971. 

St. Mary's Parish site is zoned as a CD-I Comprehensive Development 
District and is located on the West side of Joyce Street betv/een 
Olive Avenue to the North and Euclid Avenue to the South. 

The site contains a church, a school, a convent, a rectory and a 
high-rise senior citizens' residence. 

It is proposed to use a classroom and a hall in the basement of the 
school for the hostel facilities. 

Reverend Paul Foran, by letter dated June 24th, 1971, advised in 
part that the Development Permit application is to: 'operate a hostel 
for a maximum of 30 young men in the basement area of St. Mary's school, 
5295 Joyce Street, under the auspices of St. Mary's Parish and the direct 
responsibility of the Apostolic Committee and myself. Supervision 
and staff will be provided by 6 staff persons to be engaged under 
the subsidy offered by the City of Vancouver to St. Mary's Parish, 
who will in turn pay salaries and provide the necessary facilities. 

This hostel will be open from July 1st through August 22nd Tuesdays 
through Sundays during the hours 7:00 p.m. to 10:00 a.m. and will not 
be open during the i^emaining daytime hours. Staff will not be living 
in. No professionals will be emoloyed. No charge will be imposed. 
NO FOOD WILL BE PREPARED OR SERVED. 

Purpose of this project is in response to the appeal of travelling 
young people to provide accommodation when employment is scarce and 
their budgets are low ' 

Twenty-two surrounding property owners have been advised of this 
Development Permit application and 5 objections were received from 
the owners of the one family dwellings on Euclid Avenue in close 
proximity to the actual school building. 

The Technical Planning Board, when considering this Development 
Permit application, had regard to City Council's adoption on June 8th, 
1971, of the Board of Administration reports dated May 7th, 1971, and 
June 4th, 1971, regarding the program on transient youth which included 
an understanding by Council that schools in outlying districts would 
not be used for accommodation. 

Having regard to the location of the St. Mary's Parish school, the 
Technical Planning Board requested that this Development Permit 
application be referred to City Council for consideration." 


Your Board submits the foregoing for the CONSIDERATION of City Council. 
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INFORMATION 


14. 1447-57 Rupert Street 

The Medical Health Officer reports as follows: 

"The City Clerk received a letter from Mr. Alexis Bird on 
August 31, 1970, regarding the accumulation of refuse on the 
premises at 1447-57 Rupert Street, which is owned by a 
Mr. J. Doughty. 

A progress report by the Medical Health Officer was submitted 
to Council dated May 11, 1971. This report noted that Mr. 
Doughty had owned two lots, with a house on each, being lots 
17 and 18, Block 83, Section 30, T.H.S.L. The report further 
noted that Mr. Doughty recently sold Lot 17, being 1447 Rupert 
Street, to Dickman Construction Ltd. Mr. Doughty retained as 
his place of residence. Lot 18, being 1457 Rupert Street. 

On June 18, 1971 an inspection of both premises revealed that 
the old house at 1447 Rupert had been demolished, and a new 
house was being constructed by Dickman Construction Ltd. All 
old rubbish had been removed from both 1447 Rupert and„1457 
Ruf>ert and a satisfactory clean up had been completed. 

Your Board submits the above report- for the INFORMATION of Council. 

15. Newspaper Distribution Depot: 
6500 Main Street 


A petition from eightaen residonts in the- vicinity of 
the newspaper distribution depot at the rear of 6500 Main 
Street vras recaive-d on June IG, 1971 cmd contciined ccr-rrilcint^ 
regarding noiso, abusive language, littsring r.n:/. obstr jctioa" 
of the lana and sidewalks. A copy of the p^-cition is 
attached. 

The Director of Permits Licenses reports as follovrs:- 

"This nevrspanar distribution depot is used by both th.3 
Sun and Province carriers and has eriistsd at this locrition 
for over 20 years and, therefore, is a non-con iorrrtinq upjo; 
because of this action cannot ba taken under tlia Zoninq &. 
Developinant Bylw/. 

The Province nowcpaper's Circulation Dapartmant vrns acvic j 
of tho coxaplaintc and asked to inprovo th3 situiaticn. », 
letter fron Ilr. A. 13. Mills, Assistant Circalr.tion Manco.;r 
for tho Province, has been received (copy attacied) .stating 
that they will:- 

1. Paint the building and repair it where neeeled, 

2. See thot no carriers arrive at the dapct uutil thi: 
arrival txua of the papers. 

3. Prohibit bicyclos from being loft in a manner v^hlch 
V7ould interforo with pedestrian traffic. 

Tha Province and iJun have held meetings with oil the cr.rrrlors 
using this derjot advising tham of tao complaints. atrict: 
rules have ha.m Ir.id doxm ragarcing th3 concl. icr. of tho cr..rrio 
while thay are picking up their papers at tho cerjot. It has 
been imprjascd upon all carriers that thesa rulos vrill bo 
enforced. 

The Province and Sun nowsnapor roproncntativv^f? have ca-ivao.viod 
tho neighbourhood and advised resicents in tVie iKunodlnto 
area of the propoced inprovcmants as outlino.i cibovo," 

Your Board forwards the report of the Director of Pormits & Licenses 
for the INFORMATION of Council. 

(Copies of the petition dated May 12, 1971, are circulated lor 
the information of Council.) 
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16. Federal Government Study: 

'Urban Canada; Problems & Prospects' 

The Director of Planning and Civic Development reports as follows: 

"On April 22, 1971, City Council requested a brief report on the 
above publication. 

The document presently available to City staff is a summary report 
submitted by the author, N*.H. Lithwick, to the Federal Minister 
responsible for Housing. The report itself consists of six research 
monographs which are not yet available but which, together with the 
summary report, will be made available through "Information Canada". 
The monographs refer to: 

1. Urban Poverty 

2. Housing in Canada 

3. The Urban Transportation Problems 

4. The Urban Public Economy 

5. The Urban Future 

6. Survey of Alternative Urban Policies 

The study establishes the rapid pace at which Canada is speeding to- 
wards giant cities and urbanization: also that the roots of urban 
problems lie within this process. Poverty, high housing costs, traf- 
fic congestion, pollution and social unrest are seen to be inter- 
related and arise to a substantial degree from inadequately controlled 
economic growth and urban expansion. 

It points out a general lack of a comprehensive urban policy at all 
levels, noting that the singleminded approach of quick solutions for 
individual urban problems has created more problems than are solved. 

The need for such a comprehensive approach to guide economic growth 
and urban expansion is stressed. The best means is seen to be the 
development of a national urban policy, requiring a substantial degree 
of leadership from the Federal Government. The study discusses some 
of the existing tools available to the Federal Government such as in 
the field of housing, transportation, immigration and taxation. 

The formulation of a National Urban Council is recommended. There 
would be an Urban Research Unit to study the implication of alterna- 
tives of urban policy, and an improved delivery system. 

The study examines two broad urban policies, those of unconstrained 
or constrained urbanism. The first allows the present urbanization 
process to continue but on the basis of a firm urban policy and sub- 
stantially improved problem-solving techniques. The second, con- 
strained urbanism, would limit urban sprawl, assist growth where 
viable and undertake the development of ne\-j conununities . The risks, 
costs and benefits of the latter approach are seen to be higher. 

Attached are some notes on aspects of particular relevance to Van- 
couver . 

The Lithwick report was commissioned by the Federal Government who 
are faced with determining vv'hat role they should play in urban 
affairs and the consequences of such a role." 

Your Board submits the foregoing report of the Director of Planning and 
Civic Development for the INFORMATION of Council, noting that although 
commissioned by the Federal Government neither the report nor its 
conclusions have received any Federal Government support to date. 

(Notes of the Director of Planning and Civic Development 
are circulated for the information of Council.) 
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17. Election and Voters' List Building: 
2510 Yukon Street, Vancouver 

The City Clerk and the City Building Inspector report as follows: 

"On May 12, 1970, the Council received a report from the Board 
of Administration, copy submitted with this report, regarding 
the use of the City's building at Broadway and Yukon Street 
for Voters' List and election purposes. The Council instructed 
the matter be brought to its attention in one year's time. 
Again, a survey has been made of suitable and available 
accommodation for the services in other City accommodation and 
in this regard, letters have been received from the City 
Engineer, the Purchasing Agent and the Sxipervisor of Property 
and Insurance, copies of which are submitted, and indicate 
suitable space is not available. 

It is emphasized that the Voters' List and election records 
must be protected from fire and vandalism as best possible 
since any disturbance of such records at vital times in the 
election year would present an impossible situation insofar as 
the conduct of the general election is concerned. In fact, 
the Yukon Street building was originally designed and built 
for the express purpose of housing election equipment. 

It is further emphasized that if the administrative portion 
of the operation is relocated, possibly in the East Wing of the 
City Hall, there must be provided a short time before election 
day, approximately 2,500 square feet for the manual processing 
and filling of Deputy Returning Officers' supply boxes with 
election material. In the present Yukon Street building, the 
required layout space becomes available as soon as the bulk 
election supplies are taken to the various polling districts 
which is a few days before the election. This space should be 
closely related to the administration area as many clerical 
and control functions are involved during this box-filling 
procedure. In particular, each box must receive certain 
precise sets of forms and certain numbered ballots and State- 
ments. Administrative control is the key to proper performance 
. where errors could result in some Polls not being opened in 
time. In the 1970 Board report, the Building inspector advised 
that to provide such layout space in the East Wing would be 
wasteful and such processing and filling of boxes should be 
done elsewhere. 


In conclusion, the further examination for substitute 
accommodation for election and Voters' List functions 
indicates that suitable space is not available which will 
provide the necessary custodial protection and related 
administration, layout and storage space and could not be 
made available unless funds are expended to construct another 
building. If this were done arid any appreciable saving from 
the use of the present building is to be realized, the new 
building would likely be some distance from the administrative 
staff and thereby would be most inconveniently located for the 
essential control of this highly critical operation. Also it 
would probably be inconveniently located for the public who, 
at certain times of the year, require information regarding 
Voters' List and Elections." 

Your Board submits the report of the City Clerk and the City Building 
Inspector for the INFORMATION of Council. 

(Copies of the Board of Administration report of May 8, 1970 and 
letters from the City Engineer, Purchasing Agent, and Supervis9r 
of Property & Insurance are circulated for the Information of 
Council.) 
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18. Transportation Corridor: 
Champlain Heights 

On May 11th, 1971, City Coxmcil received the Board of Administration 
report dated May 7th on the above subject and requested a further report on 
transportation corridors for the South East Sector, 

The following is the report of the City Engineer and the Director of 
Planning and Civic Development: - 

"The question of major highway connections to and in the vicinity of 
the new Knight Street Crossing have been considered at various times as 
reported hereunder: 

1, Inter-Municipal Comniittee 


On July 22nd, I969, City Coxincil approved the appointment of three 
Aldermen to an Inter-Municipal Committee of Richmond, Burnaby and 
Vancouver Aldermen to consider major arterial road connections and 
their relation to the new Knight Street Crossing, 

At its meeting of February 17th, 1970, Covmcll approved the re- 
appointment of the Aldermen to this Committee with authority to 
discuss these matters with the Department of Highways, One meeting 
was held, attended by Department of Highways representatives, at 
which various possible future major highway links, such as an 
Annacis Island Freeway connecting to S.E. Marine Drive through to 
the Hudson Crossing, were discussed. However, the results of this 
meeting were inconclusive. 

On February l6th, 1971, City Council decided not to reappoint 
Aldermen to this Committee, 


The feasibility of providing an arterial connection from the north 
end of the new Knight Street Crossing eastward across the South East 
Sector to Boundary Road was examined by the Engineering Department 
and found to be unjustified and undesirable because: 

(a) The stated intent of the B,C, Highways Department, when 
planning the new Knight Street Crossing, was to provide 
a grade street to grade street replacement for the aging 
Fraser Street Bridge, They were not considering the 
Crossing in the context of a ring road or freeway system. 

(b) About 33% of total PM rush hour traffic using the Knight 
Street Crossing will be destined to areas east of Boundary 
Road, This volume can be adequately distributed via Knight 
Street and existing east-west arterials (i,e, S.E, Marine, 
57th, 5ii.th, ii.9th, /i+lst, and 33rd Avenues) connecting through 
to Burnaby, Even with the Knight Street Grossing traffic 
added to all other east-\/est traffic, the^e east-west streets 
will still have about 33% unused capacity available for long- 
term traffic growth beyond the next decade, 

(c) Any direct arterial connection diagonally crossing the South 
East Sector from the Knight Street Crossing to Boundf-ry Road 
would have to follow S.E. Marino Drive at least from Knight 
to Elliott Streets in order to by-pass existing residential 
areas. This section would have to be up to ten lanes wide to 
accommodato capacity throu;Th traffic voliraes forecast, for S.E, 
Marino Drlvu plus the other easterly oriented bridge traffic 
dlscusfiod utider (a) above. 


2, 


Connection Across South East Sector 


cont ' d 
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The trunking of arterial traffic in this manner is not 
operationally desirable nor necessary x^hcn excess capacity 
exists on other east-west streets. 

(d) Traffic forecasts indicate a strong east-west movement 
along S.E. Marine Drive and a distinct north-south move- 
ment on the Boundary Road alignment. However, the 
interaction of these movements can be accommodated by a 
well designed intersection at S.E. Marine Drive and Boundary 
Road. In reference to a 'ring road' design that emphasizes 
the east to north or south to west movement, the value of 
land in the South East Sector for housing and the steepness 
of grades combine to make a wide transportation corridor 
across Champlain Heights more costly than is necessary to 
take care of anticipated traffic. 

3. G.V.R.D. Highway Network Planning 

In 1970, the G.V.R.D. Technical Planning Committee formed a Roads 
Working Committee which reviewed and planned an on-going traffic 
count program on a region-wide screen-line basis as a first step 
towards developing a Regional Major Highway System. 

However, this Roads Working Committee was superseded by the Broad 

Brush Transportation Study Working Committee which was appointed 

by the G.V.R.D. in February 1971 'to follow the Broad Brush sequence 

of studies set out in the flow diagram of the (G.V.R.D.) 1971 

program'. The Assistant City Engineer, Traffic and Transportation, 
has been appointed to this Working Committee which has held one 
meeting that dealt mainly with routine study programming matters. 

The Broad Brush Transportation Plan Studies are to assist the 
G.V.R.D. in its 'Investigation of the Transportation Function' exam- 
ination. Although it is not clear at this time, it is assumed that 
the G.V.R.D. will include the Regional Highway network in any trans- 
portation function assumed by it. 

The G.V.R.D. is the appropriate agency to study the arterial highway 
system and to recommend transportation corridors, especially in areas 
where municipalities border. Until Regional transportation has been 
studied, it is not practical to assign more than the present arterial 
functions to streets such as S.E. Marine Drive which are now serving 
adjacent properties." 

Your Board submits the foregoing report of the Director of Planning and 
Civic Development and the City Engineer for Council's INFORMATION. 

RECOMMENDATION 

19. Historic Area Advisory Board: 
Gas town/Chinatown 

The Director of Planning and Civic Development and Corporation Counsel 
report as follows: 

"Council, in approving a report from the Board of Administration 

dated March 9,1971, established an Historic Area Advisory Board 

for that area of Gas town/Chinatown designated as an historic precinct 

under the Provincial Archaeological & Historic Sites Protection 

Act. The associations and groups approved by Council at that 

time were approached by the Director of Planning and asked to 

nominate a member and an alternate member to the Board. 


cont ' d 
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The Director of Planning, in anticipation of Council's concurrence, 
took the initiative to seek separate membershiD of the Board for 
property owners and for merchants. As originally approved, a 
single representative from Gastown and and one from Chinatown could 
not always adequately represent the possibly divergent views of 
owners and lessee merchants. 

Council are now asked to approve this additional representation 
and the members and alternate members nominated to date: 

1. a representative of the Chinatown property owners - 

Member: Mr. Frank Chang, Chinese Benevolent Association 
Alternate: Mr. Jack Lee, " " " 

2. a representative of the Chinatown merchants - 
... (to be determined) . . , 


3. a representative of the Gastown merchants - 

Member: Mr. Ed. Keate, Gastown Merchants' Association 
Alternate: Mr. Gerald Thomson, Tovmsite Con-jnittoe and tiie 

Gastown I>lerchants ' Association 

4. a representative of the Gastov;n property owners - 

Member: Mr. R.K.Willcox, Townsite Steering Committee 
Alternate: Mr. L.H. Killam, Townsite Steering Committee 

5. a representative of the residents of the area (obtained 
through the Residents of Gastown Association) - 

MemberTMr. J. Hellsten", Residents of Gastov;n Association 
Alternate: Mr. Doug Fabian " " 

6. a representative of the Community Arts Council - 

Member: Mr. Frank Low-Beer 
Alternate: Mr. Peter Hebb 

7. a representative of the appropriate department of UBC - 

Member: Professor H. Kalman, Dept. of Fine Arts 
Alternate: Professor G. Knox " " " " 

8. a member of the Architectural Institute of B.C. 

Member: Mr. W.H. Birmingham 
Alternate: Mr. A. Rogatnick 

9. a representative of the Vancouver Pioneers' Association 

Member: Mr. S.G. Brown 
Alternate: Mr. G.A. Elkins 

The Historic Area Advisory Board have had four ncotings to date, on 
May 3, May 18, June 1 and July 6, at wliich, in adcULion to being 
briefed on Planning proposals for the area and ..idvising on current 
problems, they have concerned themselves with the deuired authority 
for the Advisory Board and how the Board should conduct its 
procedures . 

Members are of the view that it is important for the Advisory Board 
to be given official and legal status. Proposals in this report 
have been prepared in draft form by the Advisory Board and are 
now submitted for Council's approval in principle. 


cont ' d 
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It is suggested that Council should seek Provincial authorization 
of these proposals before taking formal action to bring them into 
effect. 

It is RECOMMENDED that: 

1. Council approve separate representation for property owners 
and for merchants in the Gastown and Chinatown areas. 

2. Council approve the membership of the Historic Area Advisory 
Board as nominated by their respective associations . 

3. Council approve in principle the proposals establishing and 
governing the conduct of the Historic Area Advisory Board 
and instruct the Director of Planning & Civic Development 

to communicate the proposals to the Honourable the Provincial 
Secretary for his authoritative action under the Archaeologic 
and Historic Sites Protection Act. 

4. The Corporation Counsel, on receipt of such Provincial 
concurrence, formally bring forward the approved proposals 
for the Historic Area Advisory Board for Council's action." 

Your Board RECOMMENDS that the recommendations of the Director of 
Planning and Civic Development and the Corporation Counsel be approved. 

(Copies of the Proposals for the Establishment of the Historic 
Area Advisory Board are circulated for the information of 
Council. 
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LICENSES AND CLAIMS 


RECOMMENDATION 


1. Sale of Dogs from City Pound 

City Council on June 29, 1971 tabled the following Motion pending 
a report from the Board of Administration: - 

"That any bona fide organization be allowed to 
purchase animals from the Pound for $1.00 which 
would be in line with the resolution of Council 
in 1951 allowing purchase of animals for $1.00 
by the University of British Columbia." 

The Director of Permits & Licenses reports as follows :- 

" October 22, 1951 - Council adopted the following recommen- 
dation of the Licenses & Claims Committee :- 

"A communication was received from the Faculty of 
Medicine of the University of British Columbia 
requesting that the City Pound be authorized to 
release to the Faculty from time to time, dogs 
for vivisection purposes. 

RECOMMENDED that the request from the Faculty of 
Medicine be granted on the terms and conditions as 
outlined on page 1 of its letter dated September 25, 
1951." 

(A copy of the letter dated September 25, 1951 from the 
Faculty of Medicine is attached.) 

November 19, 1951 - Council adopted the following recommen- 
dation of the Licenses & Claims Committee :- 

"RECOMMENDED that the holding period for stray dogs 
at the City Pound be extended from 48 hours to 72 
hours and the City Solicitor be instructed to bring 
in the necessary amending bylaw. " 

December 3, 1951 - Council adopted the following recommen- 
dation of the Finance Committee :- 

"IT IS THEREFORE RESOLVED that the License Inspector 
be instructed to turn over to the Faculty of Medicine 
of the University of British Columbia, dogs for vivi- 
section purposes, only, after payment of a charge of 
One Dollar per dog." 

Impounded dogs are held at the Pound for 72 hours following 
the day of impoundment to allow owners time to claim their 
dogs before being put up for sale to the public. Those 
not claimed are held an additional 24 hours for this purpose, 
after which the Faculty of Medicine may buy dogs for $1.00. 
Dogs are sold to Vancouver residents for $5.00 plus the 
current year's license fee ($3.50 for male or spayed female 
and $10.00 for females). Non-City residents pay $6.00, no 
license. 

Owners of impounded dogs must pay an impounding fee as follows 

- licensed dogs - $ 5.00 plus $1.00 per day for board 

- unlicensed dogs - $10.00 plus license and $1.75 penalty 

plus $1.00 per day board 


Cont'd. 
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This procedure ensures that all dogs handled in this way are 
licensed, encourages better control of the dog by his owner, 
and assists in controlling the dog population in the City. 
During the past five years 1200 dogs were sold to the 
University and 1167 to the public. Complaints received 
from Vancouver residents about dogs running at large have 
numbered approximately 3,500 each year. This problem is 
the subject of a separate report to Council which is 
recommending an increase in the impounding charges and board 
rates. 

The suggested fee of $1.00 to any bona fide organization 
could result in:- 

(1) an increase in the dog population and in the 
niombers of complaints about dogs running at 
large; 

(2) dogs not being available to the Faculty of 
Medicine for teaching and research purposes; 

(3) the City not recovering the costs involved in 
impounding and boarding the dogs; 

(4) administrative problems in determining what 
constitutes a bona fide organization. 

RECOMMENDED that there be no change in the charges made 
for dogs sold at the City Pound." 

Your Board RECOMMENDS that the foregoing report of the Director 
of Permits & Licenses be adopted. 


RJ3C0MMENDATI0N AND CONSIDERATION; 


2 Complaints Regarding Dogs Running at Large 

Complaints regarding dogs running at large have been 
received from Mrs. K. Chamberlain, 5799 St. Margarets Street, 
Mrs. Nahirnak, 4399 St. Catherines Street, Mr. J.C. McGillveray 
and Mr. C. Eckersley, 2185 Qualicum Drive. (The latter 
complainant lodged a second complaint on June 21, 1971). The 
following points were raised by one or more of the complainants 
in their letters :- 

1. Dogs running at large in the evenings and over 
weekends . 

2. Polluting lanes and boulevards. 

3. Barking. 

4. Upsetting garbage cans. 

The complainants have also suggested the following as solutions 
to the problem: - 

1. Increase fines. 

2. More Pound Officers, particularly over weekends and 
during the early morning and evening hours through the 
week. 


Cont'd. 


Board of Administration, July 23, 1971 


(Licenses 3) 


Clause #2 Continued 

The Director of Permits & Licenses reports as follows :- 

"Complaints similar to those referred to in this report have 
been received in the past and are generally received in the 
spring when female dogs encourage the problem of dogs running 
at large. 

The operation of the Pound was the subject of a twelve month 
review by the Administrative Analyst in November 1969. Two 
of the recommendations to the Board of Administration at that 
time were "that the number of Enforcement Officers stay as 
at present" and "no change be made in the present arrangements 

for controlling animals throughout the City as no 

practicable alternative methods are presently available." The 
Board of Administration concurred. Also, in November 1969, 
Mrs. B. Potter complained of dogs running at large. She made 
two suggestions at the time which were commented upon by 
officials in a Board of Administration report to Council on 
the matter, as follows :- 

« (a) The Impounding Fee be increased to $25.00 

- The fees are now $5.00 for licensed dogs and 
$10.00 for unlicensed ones which has been in effect 
since 1959. Increasing the impounding fee to 
$25.00 should decrease the number of dogs running 
at large, but it might work a hardship on some 
citizens. 

(b) The number of Pound trucks be substantially increased 
to allow for an adequate day service, plus added 
evening and weekend service. 

- The Pound has five radio equipped trucks on patrol 
Monday to Friday 9:00am to 4:30pm. There is no 
regular patrol during evening hours or on weekends. 
The Resident Pound Officer, however, is available 
for emergency calls at all times. 

During the summer months an additional Pound Officer 
is employed for evening and weekend patrol. We 
also vary the hours of some Pound Officers to 7:00am 
to 3:00pm to give a larger enforcement period.' 

Council at its December 2, 1969 meeting passed the following 
motion: - 

"THAT Mrs. Potter be thanked for her suggestions, and 
be advised that, after careful consideration, the Council 
does not feel it can justify the increased expenditures 
involved in these suggestions at this time." 

The regular staff of the Pound is composed of one Pound 
Officer III, one Pound Officer II and six Pound Officer I*s 
plus a Resident Pound Officer. The six district officers 
are employed Monday through Friday to provide service from 
8:30am to 5:00pm for which purpose they operate the specially 
equipped radio controlled trucks. The Resident Pound Officer 
provides custodial care for the Pound as well as emergency 
service between 5:00pm and 8:00am and the service is also 
available on Saturdays and Sundays. 

Two additional Pound Officers are employed from May 1st to 
September 1st; one to provide evening patrol to 8:30pm and 
weekend service and the other to patrol parks and beach areas. 
During the summer months patrol service is provided between 
the hours of 7:00am and 8:30pm. 
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No Pound Officers have been added to the staff since 1950 
when 14,500 dog licenses were issued. Approximately 22,000 
licenses were issued in 1970. The increase in licenses is 
largely the result of the efforts of the two Canvassers who 
are employed for three months in the summer; however, it is 
logical to believe that the dog population has increased in 
the past 20 years. To increase the present level of service 
would require additional staff and equipment. The annual 
recurring cost of a Pound Officer, including salary (mid-step) 
fringe benefits, uniform, truck rental and radio maintenance 
would be $10,205. The non-recurring cost of a Pound truck 
and radio is $6,800. 

The owners of dogs which are impounded are charged $1.00 per 
day board plus $5.00 if a dog is licensed or $10.00 plus 
the license fee if the dog is unlicensed. These charges 
have not been adjusted since 1959 and it is suggested that an 
increase to $10.00 for a licensed dog and $20.00 plus license 
fee for an unlicensed dog be levied. The board rate per day 
should also be increased to $1.75 per day. The Vancouver 
impounding charges would then be similar to several of the 
surrounding municipalities. 

RECOMMENDED that:- 

(a) the impounding charge be increased to $10.00 for 
a licensed dog and $20.00 plus license fee for an 
unlicensed dog. 

(b) the board rate be increased to $1.75 per day. 

The matter of hiring additional staff to give more coverage 
is forwarded for Council Consideration." 

Your Board RECOMMENDS that the recommendations of the Director 
of Permits & Licenses be adopted and the matter of additional 
staff be submitted to Council for CONSIDERATION. 

(Copies of the letters from the complainants are 
circulated for the information of Council) 

DELEGATION REQUEST - MR. C. ECKERSLEY 


RECOMMENDATIONS ; 

3 . Payment of Minor Claims 

The City Engineer and the Corporation Counse] report as 
follows : 

"In 1961, Council adopted a recommendation to give authority 
to the relevant Departments to settle small claims not exceeding 
$25.00 in order to reduce the amount of paper work necessary. 

Costs have now risen whereby it is felt that a more reasonable 
limit is $50.00 for: 

(a) costs and damages for choked sewer connections. The 
City Engineer to be authorized to settle these claims. 

(b) all other claims not in excess of $50.00 to be settled 
on the authority of the Corporation Counsel. 

We RECOMMEND that the above policy be adopted and the Board 
of Administration make the necessary arrangements." 

Your Board RECOMMENDS the report of the City Engineer 
and the Corporation Counsel be adopted. 
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4. Claim #11520 - Canadian Pacific 
Railway Company. 

The Corporation Counsel reports as follows: 

"Tl-ie Canadian Pacific Railway Company has submitted 
claims totalling $826.90 roprosonLinq the cost of 
repairing damage to a track bed and switch controls 
which resulted when a 12 inch cast iron water main 
burst in the 500 block Pacific Street early in the 
morning of October 14th, 1970. 

A report from the Engineering Department indicates 
that they had learned that the pipe was leaking the 
previous afternoon but had decided to delay rejpair 
until the next day. It appears most likely that the 
leak washed out the backfill under the pipe and a 
section of it broke longitudinally. 

The Engineering Department has confirmed that the 
amount of the C.P.R.'s claim is not unreasonable. 

It is the opinion of the Corporation Counsel that the 
City is liable to the claimant and that the claimant 
has substantiated its claim for $826.90." 

Your Board RECOMMENDS payment of $826.90 in full settleP'ent 
of the above described claim. 


FOR ADOPTION SEE PAGE(S) 
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HARBOURS AND PARKS 


RECOMMENDATION r 

1. Crystal Pool Replacement 

Your Board submits the following report of the City Engineer, 
Director of Finance, Director of Planning & Civic Development, and the 
Supervisor of Property & Insurance respecting the Crystal Pool Replacement! 

"Council on February 16, 1971 adopted the following recommendation 
of the Standing Committee on General Purposes dated February 4, 1971: 

•Recommended that the site proposed by the Board of Parks and 
Public Recreation for the new pool at the north west end of 
Burrard Bridge be approved in principle and the Board of 
Administration be requested to report back to Council as 
quickly as possible on the pertinent information required. ' 

(A) Planning 

The Director of Planning & Civic Development reports as follows: 

The proposed Crystal Pool Replacement and adjacent off-street 
parking areas are located in an RM-4 Multiple Dwelling District and an M-1 
and M-2 Industrial District. 

The Technical Planning Board has approved Development Permit 
Application No. 55651 as filed by Duncan McNab and Partners, Architects for 
the Board of Parks and Public Recreation to erect a new Aquatic Centre 
together with ancillary off-street parking facilities, subject to certain 
conditions. These conditions include t 

1 . Prior to the issuance of the development permit : 

(a) The design of the building is to be first approved by the 
Technical Planning Board after advice on the architectural 
design of the building from the Design Panel ; 

Note t The design of the building has now been approved 
by the Technical Planning Board after favourable 
recommendation of the Design Panel. 

(b) Revised drawings are to be first submitted to indicate to the 
satisfaction of the Director of Planning (after consultation 
as necessary, with the City Engineer) the provision of a 
suitable vehicular driveway between Beach Avenue and the front 
of the building — such driveway to connect, preferably, with 
the off— street parking area. The provision of this driveway 
may necessitate the building being mov^d slightly to a more 
southerly location. 

Note t An existing off-street parking area to the west 
~~~~~ of the proposed building is to be altered to 
provide off— street parking for the proposed 
Aquatic Centre. The existing boat trailer and 
boat launching ramp is being removed. 

In addition, to the east of the Aquatic Centre 
an existing off— street parking area is to be 
discontinued and a new off— street parking area 
for 86 cars to be provided for the Centre. 


Cont'd. 
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Clause #1 Continued 

After consultation with the City Engineer, there 
was concern about the lack of vehicular driveway 
facilities in front of the building separate from 
Beach Avenue and it is proposed that an adequate 
driveway be provided independent of Beach Avenue. 

(c) The approval of City Council to be first obtained to the 
acquisition by the Board of Parks and Public Recreation 
of the two required parcels of land within Block 14, 
D.L. 185. Further, that arrangements are to be first 
made to the satisfaction of the City Engineer for the 
adequate surfacing of the two subject parcels. 

Note: The required approvals of City Council are 
dealt with in this report. 

(d) Information is to be first submitted to the Director of 
Planning that satisfactory arrangements have been made between 
the Board of Parks and Public Recreation and the Fire Chief 

of the Fire Department for the replacement of the Fire 
Department Training Quarters presently located beneath the 
Burrard Bridge. 

Note: The relocation of the Fire Department Training 

Quarters is now being arranged between the Board 
of Parks and Public Recreation and the Fire Chief. 


(B) Bas is of Transfer of Land to the Board of Parks £• Public Recreation 

The Supervisor of Property &• Insurance reports as follows: 

Lot 26 and Lot B of Lots 22-25, Block 14, D.L. 185, situated at 
the north end of Burrard Bridge south of Beach Avenue, were originally 
acquired by the City for the Burrard Bridge right— of— way. Adjoining 
Lot 27, although purchased from Parks Board funds in 1943, has not been 
officially turned over to their care and custody. 

City Council on February 15, 1959 adopted the recommendation 
contained in a report of the Board of Administration dated February 11, 
1959 that the Parks Board be requested to advise if they would be prepared 
to take over the management of Lots 26 and 27 and portions of Lots 24 and 25 
(now portion of Lot B) on the basis that the lands will be vacated without 
compensation, if and when required for highway purposes — to which the 
Parks Board agreed, by letter dated February 26, 1959. The Parks Board 
has subsequently developed this area for recreational purposes by expendi- 
ture of their own funds. The Board report dated February 11, 1959 dealt 
with various Beach Avenue properties from Stanley Park to Burrard Bridge 
and recommended that the Parks Board be charged with the various tax sale 
properties at their assessed value. 

The City Engineer has now indicated that Lots 26 and 27 and part 
of Lot B (as shown outlined red on plan marginally numbered LF 5664)k 
are excess to highway requirements and could be placed in the care, custody 
and management of the Parks Board. 

As stated above, the purchase of Lot 27 has eilready been charged 
to the Board of Parks & Public Recreation. There now j-emains the matter 
of the basis for transfer of Lot 26 and portion of Lot B of Lots 22-25, 
Block 14, D.L. 185 to the Parks Board. 


Cont'd. 
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Present Council policy (established March 6, 1962) is that lands 
being transferred to Departments and Boards be on the basis of market value. 
Further, that this policy shall apply from January 1, 1962 onwards in all 
cases except where the project is already included in the current Five Year 
Plan as to site location by Resolution of Council passed prior to January 1, 
1962. 

Inasmuch as the Beach Avenue Waterfront Park concept was in effect 
many years prior to 1962 and since the Parks Board were in actual occupation 
of the lands, it is considered appropriate in this instance that the Board 
of Parks 6- Public Recreation be charged the sum of $60,318.90, which 
represents the pro rata cost to the City when acquired in 1931 and 1932 
for Burrard Bridge purposes. This has been discussed with the Superintendent 
of Parks & Public Recreation and he has stated that he would recommend 
acceptance on this basis to his Board, from current 5— Year Park Purchase Funds. 

(C) Parking Beneath Burrard Bridge 

The City Engineer reports as follows: 

The Parks Board wishes to use the Burrard Bridge right— of— way 
area south of Beach Avenue to provide a portion of the parking needed for 
the Crystal Pool replacement . 

The Fire Department uses this area for training purposes and 
will have to be relocated if the proposed Park Board use is approved. 

The portion of the Burrard Bridge right— of— way area south of 
Beach Avenue shown outlined yellow on plan marginally n\ambered LF 5664 
could be used by the Parks Board in connection with the Crystal Pool 
Replacement Development subject to the following conditions: 

( i) The Parks Board to relocate the Fire Department's training facilities 
to the south end of Burrard Bridge to the satisfaction of the Fire 
Chief and the Director of Planning and Civic Development. 

(ii) The area to be used for the parking of vehicles only. 

(ili) The area to be temporarily vacated as and when required by the City 
Engineer for bridge maintenance purposes and the painting of steel 
structural members. 

(iv) The Parks Board to pay for any storm drainage extension to handle 
the storm water from Burrard Bridge. 

(v) The Parks Board to assume liability with respect to the use and 
occupancy of the Bridge right— of— way area. 

(vi) The Parks Board to relinquish any portion of the area if and when 
required for Bridge purposes . 


It is RECOMMENDED: 

(1) That the cost to the Board of Parks & Public Recreation of 
Lot 26 and portlnn of Lot B of Lots 22-25, Block 14, 
D.L. 185 be established on the basis of thcdr pro rata cost 
at $60,318.90 and that these lands shown outlined red on 
plan marginally numbered LF 5664, be placed in the care, 
custody and management of the Board of Parks & Public 
Recreation. 
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(2) That the Board of Parks & Publ ic Recreation be permitted to 
use the area shown outlined yellow on plan marginally 
numbe red LF 5664 subject to the conditions set out above, " 

Your Board RECOMMENDS the foregoing report of the above official 
be adopted, and subject to completion of the conditions recommended in thi 
report, the Development Permit be issued. 

(Copies of Plan LF 5664 and a communication from the 
International Union of Operating Engineers dated 
July 20, are circulated for the information of 
Council) 


EOR ADOPTION SEE PAGE(S).. -."iSf^ 
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SOCIAL SERVICE AND HEALTH 


Recommendation : 


1. Chronic Drunkenness Offenders in Vancouver City Jail 


City Council on June 29, 1971 passed the following motion following 
a report by the Medical Health Officer on the Chronic Drunkenness 
Offenders - 

"THAT this information be received and the Board of 
Administration be requested to submit an interim 
report with regard to the Greater Vancouver District 
Hospital Society in providing the facilities of 
a detoxification centre: 

FURTHER THAT the Board of Administration review the present 
Government Liquor Act to ascertain if there is some 
way of sending alcoholics, when incarcerated, to an 
appropriate and available facility." 

The Medical Health Officer reports as follows: 

"The progress with respect to the Greater Vancouver District 
Hospital Society is as follows: 

The Greater Vancouver Regional Hospital District approved in 
principle the establishment of the Alcohol Hospital by accepting 
the preliminary report submitted through the Advisory 
Committee of the Regional Hospital District. As a result of this 
approval, the Regional Hospital District, with the concurrence 
of the B.C. Hospital Insurance Service and the Minister of 
Health, has awarded the Society a planning budget, to a maximum 
of $5,000., in order to prepare a detailed functional report. 
The Society has already retained the services of a consultant 
in order to accelerate the preparation of this report. If this 
report is accepted by the Regional Hospital District, the 
services of an architect will follow. 

I have reviewed the Government Liquor Act with the Corporation 
Counsel and whereas this Act still retains the authority to arrest 
a person for being intoxicated in a public place, it is Government 
policy to use instead the revised Summary Convictions Act, which 
provides for 

a) Police to bring to the Jail a person unable to care for 
himself because of intoxication (not on an arrest basis) . 

b) A physician seeing these intoxicated persons within 24 hours 
may order detention for a period of up to 72 hours for further 
treatment and/or assessment. 

c) Persons whose health is seriously damaged by alcohol and who 
would benefit from a long-term program may, if voluntary 
treatment is not agreed to or unlikely to be adhered to, 

be ordered by the judge to a treatment period at Alouette River. 

My impression of this legislation is that it may be suitable to the 
current situation, except that the facilities for detention up to 
72 hours on medical grounds at present are limited to the fourth 
floor of the City Jail. I would like to, therefore, recommend the 
following course of action - 

i. That the Medical Health Officer and the Director of Welfare 
Services be empowered to explore with operators of hostels 
in the Skid Road area the possibility of setting aside some 
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beds for more intensive care and to determine with them 
what additional staff costs would be anticipated. 

ii. That the Medical Health Officer and the Director of Welfare 

Services be empowered to discuss with officials of the Provincial 
Government the possibility of operating these additional beds 
at a higher rate under the terms of the present cost-sharing 
arrangements . 

These recommendations are made in the belief that an interim arrangement 
is necessary and that when the alcohol hospital is established the 
extra care function of the hostels be terminated. If a feasible plan 
for an interim program can be developed it would be brought in detailed 
form to Council for consideration." 

Your Board RECOMMENDS that the proposals of the Medical Health 
Officer be approved and that his studies cover the administrative 
arrangements with the Police, including security. 


FOR ADOPTION SEE PAGE(S) 
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FINANCE MATTERS 

CONSIDERATION 

1 . Girl Guides of Canada - Grant 

A letter has been received from the Girl Guides of Canada, 
who are holding an All-Canada Trainers' Institute, August 14th - 
19th, 1971, at Totem Park, U.B.C. 

The organization is requesting a grant to assist in 
hosting a luncheon on Thursday, August 19th. The cost of the 
luncheon is approximately $300 and 180 delegates will be prcaont 
from all across Canada. 

Your Board notes that Council has dealt with similar 
requests as follows: 

April 1971 - International Realtors - No Action. 

Assist in hosting a reception. 

Jan. 1971 - Historic Sites and Monum^ents - Costs up to 

Board of Canada $250 Approved. 

Dinner re Board meeting. 

May 1970 - Vancouver Board of Trade - No Action. 

Luncheon re meeting. 

Your Board submits the foregoing for the CONSIDERATION 
of Council. 

(Copies of the Girl Guides of Canada letter dated July 9, 

1971, are circulated for information.) 

2 . Metro Communities Council - Float Damage 

A letter has been received from the Metro Comir.unitios 
Council advising that their Parade Float, which is operated by the 
organization in conjunction with the Miss Vancouver Contest, will 
be temporarily delayed in getting into service. 

It is noted that, upon recoirmendation of the Finance 
Committee, a grant of $1,500 was given to the Metro Communities 
Council earlier this year, part of which is used for the operation 
of the Float. 

The organization states that the Float v/as stored at 
Capilano Stadium but, because the Art Gallery required the space, 
the Float was removed and was subsequently damaged by vandals. 
The Metro Communities Council is, therefore, requesting that 
$800 (the estimated cost of damage) be deducted from the grant 
given to the Art Gallery for Capilano Stadium and be used to 
repair the Float. 

Your Board requested the Art Gallery to comment on the 
situation and a copy of the Art Gallery letter is circulated. 

For the information of Council, the administration is 
allotting the $42,000 grant approved by Council to the Art Gallery 
on the basis of $3,500 per month from April, 1971 to March, 1972. 

Your Board submits the foregoing for the CONSIDERATION 
of Council. 

(Copies of the Metro Communities Council letter dated June 21, 
1971, are circulated for information.) 
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RE CCaVlMENDAT I ON 

3 . New Keypunching System 

The Board of Administration has received the following report from the Director 
Finance and the Co-ordinator of Data Processing & Systems: 

"The Co-ordinator of Data Processing and Systems has made a review of the 
latest developments in keypunching equipment to determine whether the present 
keypunching methods could be improved and/or whether the keypunching costs could 
be reduced. He has concluded that improvements can be made and costs reduced. 

The keypunching section is responsible for converting written information 
into data processing cards which can then be read into the computer. Typically 
there are two separate operations involved. Firstly, the information is punched 
into the cards on a keypunch machine and then secondly, the operation is re- 
keyed on a verifying machine to ensure the accuracy of the keypunching operation. 
These machines are very noisy, and when compared with the latest equipment are 
relatively slow. 

Th:>. new equipment which best suits the City's needs can be described as a 
number of keyboards each connected to and controlled by a small computer. The 
computer does not punch the finished information into cards, but rather writes 
it onto magnetic tape for future computer processing. Currently there are not 
many companies manufacturing these products and only one marketing them in 
Vancouver. 

Consolidated Computer Limited of Ottawa has a system called Key Edit which 
suits the City's needs. The system is about 30% faster than our present key- 
punch machines and has a number of technical features which are an improvement 
over the keypunch machines. Since the Key Edit system is faster we would require 
fewer Key Edit key stations than the number of keypunches we currently have, 
and thus fewer keypunch operators. 

The City would require a five station Key Edit system, replacing five 
keypunches, three key verifiers and two keypunch operators. We would be left 
with five keypunch operators and one operator supervisor. 

The most appropriate time to install the Key Edit system would be November 
15 with the extra keypunches and the two keypunch operator positions terminating 
two weeks after that. At the time of this proposal, there are two vacant key- 
punching positions and they should be filled on a temporary basis until November 
15. The two week overlap is probably necessary since most new computers 
experience maintenance problems and without an alternate method of ke\'punching , 
the City's production would suffer during this period. 

Since the Key Edit system produces magnetic tape rather than cards, and our 
present computer programs expect to receive cards, there will be some time spent 
changing the programs. In my opinion, the task of changing the programs should 
be contracted out, rather than delay any of our current projects. The cost to 
change these programs would be about $1,500. 

Costs 

The recurring annual saving resulting from the installation of the Key Edit 
system would be about $5,000. • The savings for the remainder of 1971 would be 
$1,735, being offset by one time start-up costs of $",500. The attached schedule 
lists the; costs in detail. 

The Comptroller of Accounts advises that the necessary funds 
for the difference between the one time costs and the savings for 
the remainer of 1971 can be provided from the Data Processing salaries 
account (7030-301) . This report has been reviewed by the Business 
Manager of the Regional and Municipal Employees' Union, who agrees 
with the recoitmendations contained in the report with the following 
reservation : 


Cent ' d . 
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'Reduction in staff with the introduction of new equipment 
would appear to alter the nature of the key punch operators ' 
work, although to what extent is impossible to assess prior 
to on the job experience being gained. The Union, therefore, 
would request that it be afforded the opportunity, should the 
need arise, to appear before Council at some future date on 
the matter of the effects of this technological change.' 

I reconunend that 

1. a five station Key Edit system with an 800 BPI, nine track magnetic 
tape unit, .7 megacharacter drum storage, and operator timed statistics 
features be installed on November 15, 1971 at a monthly cost of $1,480 
plus 5% sales tax, subject to contract approval by Corporation Counsel, 

2. that the dual density feature be installed on the City's present IBM 
tape drives on November 15 at a monthly cost of $156 plus 5% sales tax, 

3. five keypunches and three key verifiers be released on November 30, 1971, 

4. that the complement of Clerk Keypunch Operator I positions in Data 
Processing and Systems be reduced by two on November 30, 1971 and that 
the vacancies which have lately occurred by filled on a temporary basis 
until that date, 

5. the following accounts of the Data Processing &t Systems Division be 
changed as follows: 

(a; $2»245 be subtracted from salaries - 7030-301 

(b) $500 be added to salaries-overtime - 7030-303 

(c) $800 be added to freight and cartage - 7030-310 

(d) $670 be subtracted from Internation Business Machines Punch 
Cards - 7030-313 

(e) $200 be added to magnetic tapes - 7030-317 

(f ) $300 be subtracted from new office Equipment - 7032-318 

(g) $1,500 be added to purchase program service - 7032-341 

(h) $200 be added to alterations to electrical system - no number 
yet assigned. " 

Your Board RECOMMENDS that the recommendations of the Director 
of Finance and the Co-ordinator of Data Processing and Systems be 
approved . 

FURTHER, that the Municipal and Regional Employees' Union 
be given the opportunity of appearing before Council on the subject at 
some future date, if it so desires. 

(Copy of the schedule referred to is circulated for information.) 


CONSIDERATION 

4 . Olympic Trust of Canada - Grant 

A letter has been received from the Chairman of the 
Olympic Trust of Canada, requesting a grant of an unspecified 
amount towards the expense of fielding Canada's Pan American 
and Olympic teams. 

It is explained that the Olympic Trust of Canada, an arm 
of the Canadian Olympic Association, was recently formed with 
membership from the business community across the Country. 
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Your Board notes that Council has dealt with similar 
requests as follows: 

March 1970 - Dominion Firefighters Curling Assn. - $500 Approved. 
Travel Assistance re Championships. 

Dec. 1968 - B.C. Wheelchair Sports and - $1,500 Approved. 

Recreation Association 
Expenses re Paralympic Games, 
Tel Aviv, Israel. 

Oct. 1968 - B.C. Amateur Sports Council - No Action. 

Expenses re 1967 Pan American 
Games & 1968 Winter Olympics. 

Your Board submits the foregoing for the CONSIDERATION 
of Council . 

(Copies of the Olympic Trust of Canada letter dated July 14, 
1971, are circulated for the information of Council.) 


FOR ADOPTION SEE PAGE(S) iiil^f 
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BOARD OF ADMINISTRATION 
SUPPLEMENTARY REPORT JULY 23, 1971 

RECOMMENDATIONS 

1. National Building Code of Canada; 
Use and Occupancy Meetings 
Attendance; Mr. R.L. Montador 

The Director of Personnel Services reports ' as follov7s: 

"On March 22nd, .1966, City Council approved the appointment of Mr. R.L 
Montador, Assistant Director of Inspections, Development Division, 
Department of Permits and Licenses, to the Standing Committee on U.se 
and Occupancy, National Building Code of Canada. 

Mr. Montador has attended two Committee meetings this year in the con- 
tinuing committee work of examining comments submitted by the u;;ers 
of the Code, and preparing tlie required revisions for publication in 
1972 . Attendance at the foregoing two meetings was jiutliori zed by t'ne 
approved Roster of Conferences 1971. It is known that at least two 
further meetings will be held this year, with a third meeting probable 
in order to complete the 1971 revision work. 

The need of the Department of Permits and Licenses to in,terpret the 
National Building Code will be greatly simplified if Mr. iMontador is 
permitted to continue in the work of assisting in the preparation and 
up-dating of the regulations of the National Building Code. 

The only cost to the City would, be leave of absence with pay for these 
attendances; travel and living expenses are paid by the National 
Research Council of Canada. 

The Director of Personnel Services therefore recommends that in accor- 
dance with the request of the Director of Permits and I,icenses, 
Mr. R.L. Montador be granted the necessary leave of absence with pay 
to attend a maximum of three additional meetings during 1971 to assist 
in the review and revision of the National Building Code of Canada, 
it being understood that travel and living expenses will be paid by 
the National Research Council of Canada." 

Your Board RECOMMENDS that the foregoing recommendation of 
the Director of Personnel Services be adopted. 

2. Annual Meeting - Board of Governors, 

Canadian Council on Social Development 
Attendance; Dr. G. H. Bonham 

The Director of PorGonnel Services reports as i:ollows: 

"The Annual Meeting of the Board of Governors, Canadian Council on 
Social Development, will be hold in Ottawa, S^'ti^mlier 2;?nd Lo ;Mth, 
1971 inclusive. This organization has aetivol.y sought i mp riwe mt' n t s 
in Canada's Health and Welfare through the preparation oi r(^poit:;, 
the carryi ng out of research, the convening o I: eonferences, and the 
presentation of Bri.efs to National Bodies, particularly the Govern- 
ment of Canada. 

The City Medical Health Officer is a member of the Board of Governors 
of this organization and in order to participate in this annual 
meeting he wishes to request four days leave of absence with pay 
(September 2 1 s t , 2 2 nd , 2 3 rd and 24th, 1971 inclusive). The only 
cost to the City would be four days leave of absence 'with pay, as 
the Canadian Council on Social Development has agreed' to pay all 
travelling and living expenses. 
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As this request of the City Medical Health Officer is in accordance 
with the basic requi remen ts ''o f Regulation 248, I recommend approval. 

Your Board RECOMMENDS that the foregoing recommendation of 
the Director of Personnel Services be adopted. 

3 . International Association of 
Electrical Inspectors Meeting 
Attendance : Mr . G . W . Brand 

The Director of Permits & Licenses reports as follows :- 

"Mr. G.W. Brand, Chief Electrical Inspector for the 
Department of Permits & Licenses, is a member of the 
Canadian Standards Association Approvals Council and 
will be attending a C.S.A. meeting in Toronto the week 
of October 31, 1971. This is a working committee 
meeting on the approved Roster of Conferences and the 
Canadian Standards Association pays transportation costs 
and the City pays living expenses and provides the 
required leave with pay. Mr. Brand has been invited 
to appear as a panelist at the Canadian Section meeting 
of the International Association of Electrical Inspectors 
to be held in Toronto on October 28, 29 and 30, 1971, 
the three days prior to the C.S.A. meeting. In accord- 
ance with Section 45-2 of the regulations, I request 
approval to allow Mr. Brand to attend this additional 
meeting. The extra cost to the City would be approxi- 
mately $50.00 plus two additional days leave with pay. 
Funds are available in the Department's budget. 

There are several papers being presented which I believe 
will be of benefit to Mr. Brand in his present position. 
Of special interest are the papers on "Ground Fault 
Protection", "Electrical Features on Systems Buildings", 
and "Fire Alarm Systems." 

I am of the opinion that Mr. Brand's attendance at this 
meeting will be of value to the City. 

RECOMMENDED that Mr. G.W. Brand be authorized to attend 
the Canadian Section of the International Association of 
Electrical Inspectors Conference in Toronto on October 
28, 29 and 30, 1971 with pay, at an estimated cost of 
$50.00 chargeable to Account Code 6701/25." 

Your Board RECOMMENDS the foregoing recommendation of the 
Director of Permits & Licenses be adopted. 

4. Salary and Classification Review - 
1 Manager, 3 Assistant Managers, 
Pacific Hostel, Social Service Dept. 

The Director of Personnel Services reports as follows: 

"At the request of the incumbents, I have reviewed the duties and 
responsibilities of the above captioned positions at the Pacific 
Hostel of the Social Service Department . 

On March 26, 1970, the Board of Administration approved a report 
concerning various clerical and janitorial positions at the 
Hostel. This report deals with the remaining positions, namely 
the Manager and his three Assistants. 
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In 1968, directly prior to the actual opening of the Hostel, the 
class specifications and appropriate salary levels were estab- 
lished for these positions with the understanding that a subsequent 
review would be undertaken at a later date to determine the 
relationship between anticipated duties and those that were 
actually being performed. This review has in fact shown the 
present duties performed are substantially the same as those 
anticipated with certain exceptions which are dealt with below: 

(a) Manager (F . Chamberlain) 

Since this position's initial classification, new duties and 
responsibilities have been added consisting of: (i) the issuance, 
reimbursement and accounting for a substantial petty cash fund, 
(ii) the preparation of the Hostel's annual budget estimates, 
and (iii) liaison and public relations work with outside agencies 
including both industry and government. Subsequent to the 
assumption of these additional responsibilities by the Hostel 
Manager, City Council on March 18, 1971, established a Transient 
Persons Branch in the Social Service Department which altered 
reporting relationships and affected the overall level of 
responsibility attached to the Manager's position. That is, 
Mr. M. Colcleugh (Acting Assistant Director-Welfare Services, 
permanent Social Service Worker IV) was delegated the respon- 
sibility for the operation of City-operated or sponsored hostels 
thus diminishing Mr. Chamberlain's responsibility in that regard. 

I therefore recommend that Mr. Chamberlain be granted one 
additional temporary pay grade retroactive to August 1, 1970, 
and continuing until April 1, 1971, which is the approximate 
date of the effective establishment of the transient persons 
branch . 

(b) Assistant Hostel Manager (B . Carney, E. Ellett, N. Switzer) 

An Assistant Hostel Manager is generally responsible for 
assisting the Manager in his duties, for assuming managerial 
responsibilities during the 4:00 p.m. to 12:00 p.m. shift, and 
for performing those specific tasks which the manager might 
delegate as, for example, the planning and implementation of 
vacation and shift schedules. Other delegated responsibilities 
include such things as the supervision of recreation programs 
and the checking and passing on of various invoices. 

A minimal amount of new duties have been added since the original 
classification. Most significantly, duties related to the 
handling and disbursement of cash and a certain degree of respon- 
sibility in the referral of inappropriate residents (for whatever 
reasons) to the appropriate agency (whether ii. be to the Single 
Men's Unit for direct assistance or to a Hospital for appropriate 
medical treatment) . These new duties have, however, been offset 
by a dilution of responsibility among the Managers by the addition 
of one Assistant Manager position. That is, the original staffing 
recommendation for the Hostel (which formed the basis for the 
established pay scale) included provision for only two Assistant 
Managers. However, approximately one month after the Hostel's 
official opening, an additional Assistant Manager's position was 
established for the following reasons: (i) Control of residents 
(i.e. continuous supervision of the intake and discharge of 
residents) ; (ii) development of programs; (iii) establishment of 
liaison with public and private agencies. 
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Therefore, in consideration of the foregoing, I recommend no 
change in salary for this position. 

The Manager's and Assistant Manager's positions will be reviewed 
again approximately six months after this report's adoption. 

The Comptroller of Accounts advises me that the additional funds 
required, estimated at $350 for the nine-month period, are 
available within the Departmental Budget. 

This report has been discussed with the Director of Welfare 
Services and the Business Manager of the Municipal and Regional 
Employees' Union, both of whom agree herein." 

SUMMARY 


Incumbent 


Present 
Classification 


Proposed 
Classification 


Effective 
Date 


F. Chamberlain Hostel Manager 

Pay Grade 22 
($735 - 843) * 


Hostel Manager 
Pay Grade 22 
($735 - 843) * 
Plus one additional 
pay grade 


Aug. 1,1970 
through 
April 1,1971 


Assistant Hostel NO CHANGE 

Managers 
Pay Grade 18 
($585 - 703) 

1971 2nd half rates 

* effective range under Personnel Regulation 160-1 (a) (2) 

Your Board RECOMMENDS that the foregoing recommendations of 
the Director of Personnel Services be adopted. 

CONSIDERATION 

5 . Leave of Absence With Pay - 

Mr. Roy Jackson, Dept. of Permits 6e Licenses. 

The Directors of Permits Se Licenses reports as follows :- 

"By letter dated July 19, 1971 to His Worship Mayor Campbell, 
Mr, L.J, Wallace, General Manager of the British Colvunbia 
Centennial '71 Committee, has requested that Mr. Roy Jackson, 
Plumbing Inspector, be allowed time off to participate in the 
British Columbia Centennial "71 Voyageur Canoe Pageant. 
Mr, Jackson was a member of the canoe team that crossed 
Canada during the 1967 Centennial celebrations and has par- 
ticipated in other similar events. He is the Captain of 
the team which, after a series of eliminations, has earned 
the right to represent British Columbia in this year's 
Pageant, The three week event starts in Fort St, James 
and finishes in Victoria. 

Mr, Jackson joined the Department of Permits & Licenses in 
Jxine 1969 and is entitled to two weeks vacation of which he 
has already taken two days. He is prepared to use his 
remaining eight days vacation for the Pageant but requires 
an additional seven days leave (August 5-13 inclusive) . 

The Director of Personnel Services advises that there are 
no provisions in the Personnel Regulations to cover leave 
with pay while an employee is engaged in athletic competitions. 

. . . Cent ' d . 


B . Carney 
N. Switzer 
E. Ellett 
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A similar request was made this month concerning a member of 
the Engineering Department who is participating in the Pan 
American Wheel Chair Games in Jamaica, Council on July 13, 
1971 approved approximately ten days leave with pay to allow 
the employee to participate. Arrangements can be made within 
the Department to cover Mr, Jackson *s workload during his 
three weeks absence, 

RECOMMENDED that leave of absence with pay for seven days 
(August 5 - August 13 inclusive) be granted to Mr, Roy Jackson 
to allow him to participate in the Canoe Pageant," 


Your Board submits the foregoing recommendation of the 
Director of Permits and Licenses for Council CONSIDERATION. 


FOR ADOPTION SEE PA6E(S)... 
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JULY 23, 1971 

RECOMMENDATIONS 

1 . Acquisition for Park Site #9 (Kitsilano) 
2020 West 5th Avenue 

The Supervisor of Property & Insurance reports as follows: 

"Lot 8 except part shown on Ref. Plan 31 8> Block 2b5, 
D.L. 526, being 2020 West 5th Avenue, which is located 
in Park Site #9, has been offered for sale to the City 
by the owner. This Park Site is listed in Table II of 
the Park Sites Purchase Program 1971 - 1975, confirmed 
by City Council, December I5th, 1970. 

These premises comprise a two-storey and part basement frame 
dwelling with a maan floor area of 1,042 sq. ft., erected in 
1908 on a site 40 • x 120', zoned RM-3. The dwelling contains 
nine rooms, divided into four self-contained suites. One suite 
is occupied by the owner, the remaining units being rented. 

This improvement, which is in above average condition for age 
and type, has 17 pluiabing fixtures, a stone and concrete 
foundation, a patent shingle roof, stucco on exterior walls and 
is heated by an automatic gas furnace. 

Negotiations with the owner confirm that he is prepared to sell 
for the sum of $36,000.00, including some equipment in the rented 
accommodation, as of June 30th, 1971, subject to the owner retaining 
rent-free possession of these premises until August 31st, 1971. 
As part of this treaisaction, the owner is to rent this property 
at $250.00 a month commencing September 1st, 1971, subject to 
review after one year. This price is considered to be fair and 
equitable. The Superintendent of Parks concurs in the purchase 
of this property. 

RECOMMENDED that the Supervisor of Property iind Insurance be 
authorized to acquire this property for the sum of $36,000.00 
on the foregoing basis, charcjeable to Code 41B9/-," 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property & 
Irsuraince be adopted. 

2. Acquisition for Park Site #19 (West End) 
Ni of Lot 20, Block 45, D. L. 185, 
899 Broughton Street 

The Supervisor of Property and Insurance reports as follows: 

"Nj of Lot 20, Block 45, D. L. 185, being 899 Broughton 
Street, located in Park Site #19, bounded by Haro, 
Broughton, Barclay and Nicola Streets has been offered 
for sale to the City by the owners. This Park Site is 
listed in Table I of the Park Sites Purchase Program 
1971 - 1975, confirmed by City Council, December 15th, 
1970. 

These premises comprise a 2^ storey full basement frame dwelling 
with a main floor area of 1,700 sq. ft., erected in 1895 on a 
site 65.5' x 66', zoned RM-4. The dwelling contains eight rooms 
on the main floor, divided into two self-contained suites, both 
being occupied by the respective owners, — mother and son. 


. . Cont'd. 


Board of Administration, July 23, 1971 


(PROPERTY MATTERS - ? 


Clause No. 2 (Cont'd.) 


There are seven rooms on the second floor, divided into two self- 
contained suites. Both suites are occupied by tenants. Two rooms 
in the basement are also occupied by the owners. 

This building has 19 plumbing fixtures, a cedar shingle roof, 
stucco and siding on exterior walls, a concrete foundation and is 
heated by an automatic oil furnace. Due to modernization, this 
dwelling is in above-average condition for age ajid type. 

Negotiations with the owners confirm that they arc prepiared to sell 
for the sum of $42,500.00, including some furniture and equipment 
on the second floor, as of June 30th, 1971, subject to the owners 
retaining rent-free possession of these premises until August 31st, 
1971. As part of this trans^.c tion, the owners are to rent this 
property from the City at 3250.00 a month, commencing September 1st 
1971, subject to review after one year. 

This price is considered to be fair and equitable. The Superintends 
of Parks concurs in the purchase of this property. 

RECOMMENDED that the Supervisor of Property and Insurexnce be 
authorized to acquire this projjorty for the sum of $42,500.00 on 
the foregoing basis, chargeable to Code #4189/-." 

Yoirc Board 

R;?.OM'-i£ND3 the foregoing recommendation of the Supervisor of Property & 
Insurance be adopted. 


3. Tender for Lease, Corner of Pacific 
and Howe Streets. 


The Supervisor of Property and Insurance reports as follows: 

"City owned Lot A, Block 121, D.L. 541, situated at N/¥ 
Corner of Pacific and Howe Streets, was acquired in 1950 
for Granville Bridge and subsequently leased to Royalite 
Oil Company Limited for use as a service station site. 
Their lease expired on May 31st, 1971 and was not renewed. 
The building has been occupied on a monthly basis pending 
investigation of the possibility of a further term lease. 
It has been established that the site is still reserved 
for future street or highway requirements and the City 
Engineer is prepared to approve a lease for a 10-year 
period, 4 years certain, with a 12-month cancellation 
clause, thereafter. 

In this regard, the Supervisor of Property and Insurance 
advertised for tenders which were opened at a meeting of 
the Board of Administration on June 28th, 1971. 

One tender only v/as received from Wilf's Automatic 
Transmission in the amount of $356.00 per month. 

The Supervisor of Property and Insurance recommends that 
the tender submitted by Wilf's Automatic Transmission in 
the amount of $356.00 per month be accepted, subject to 
the following terms and conditions: 

(a) a rental of $201.98 per month plus all taxes as if 
levied. (Based on 1971 assessed values, this 
would create a gross income of $356.00 per month.); 


. . . (Cont'd.) 
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(b) the lease to commence as of August 1st, 1971, for 
a period of 10 years, 4 years certain with a 12- 
month cancellation clause thereafter; 

(c) rental subject to a 5-year review clause; 

(d) the gasoline tanks are to be removed and the 
ground resurfaced by September 30th, 1971. (Bond 
for removal costs of $1,750.00 to be posted to 
ensure compliance in accordance with tender call.); 

(e) lessee to maintain buildings in good condition 
and to paint exterior when required by City. City 
to be responsible for structural repairs and 
repairs to roof. 

RECOMMENDED that the bid submitted by Wilf's Automatic 
Transmission of $356.00 per month including taxes be 
accepted and the land and building be rented for the 
period from August 1st, 1971, to July 31st, 1981, subject 
to the foregoing terms and conditions and a lease be 
drawn to the satisfaction of the Supervisor of Property 
and Insurance and the Corporation Counsel." 

Your Board 


RECOMMENDS the foregoing recommendation of the Supervisor of 
Property and Insurance be adopted. 


4. Acquisition for Provincial Courts 
(Vancouver) Complex - 252 to 262 
Powell Street 


Th^ Supervisor of Property & Insurance reports as follows: 

"Reference is made to Item 2, Property Matters, February 9th, 1971, 
confirmed by Council, February 23rd, 1971, api^rovinn the pxr:)ropriai:ion 
of the remaining 1,-ukIs in Block 5, Do L, 19o I'-quircd for the u-^vj 
Provincial Courts (Vancouver) Complex, including the above pro[>orty, 

lx>ts 21 and 22 coniprise a 50' x 122' site, zon<xi Ih-2 , Industrial, 
improved with a fovir-storcy non-basement masonry buildir.(; erected in 
1900, The main floor is divided into three retail units, one of 
which is occupied by a second hand dealer unrior lease cxrjirina, July, 
1972. The other two units have been converted to rtjsldential use 
providino accommodation for six persons » The second floor [:)rovides 
15 sleepinc) rooms and this portion of the buiidiiig, tofjcthcr v/ith the 
main floor, is operated by the owner. The third an.1 fourth floors 
with 32 rooms and 23 rental units known as "Orcmge liooms" have been 
rented since 1959 to th(.> Siune operator. This lease expired April 
30th, 1970 aund was not renev/ed by the owner. This lessee is now 
renting on a month-to-month basis. 

This building, which is in average contlition for aii(> and tyf>e, hc\s 
a brick exterior, a tar and riravel roof, ol plumbii.o f i:;ture: and ..v 
concrete foiu^dation. Hot water heat for tho. third aiul U)urth ( Loorii, 
including two roomi; on the second floor, is provided by an automat Lc 
gas furnace located in a si;parate furnace building at the rear of 
the property. The balance of the second floor is h(»ated by .vn 
overhead automatic gas furnace, as is the second iiand store on the 
main floor. The two tenant-occupied units on the main floor are 
heated by wood and coal stoves. 


( Cont • d . ) 
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Following extensive negotiations with the ov.Tier, he has agreed 
to sell for the sum of $85,000.00, as of July 31st, 1971. This 
settlement is deemed realistic and has been endorsed by the City 
Solicitor. 


RP-COMMiiNDED that the Supervisor of Property & Insurance be 
authorized to acquire this property for the sum of $05,000.00 on 
the foregoing basis, chargeable to Code No. 442/1207 (i iagistrates • 
Courts) 


Your Board 

RECOMMENDS the foregoing 
Insurcince be adopted. 


recommendation of the 


Supervisor of Property o< 


5. Old Georgia Viaduct - Agreement 
With Imperial Parking Limited 

Reference is made to Item 6, Property Matter;-,, Aoril 2nti, 
1971, confirmed by Council, April 6th, 1971, entitled "Old Gourgia 
Viaduct Demolition - Right of V/ay Throiinh B. C. iiyclro c< i'cnv.M. Aiithoril; 
atid C. P. Uo Co. I.ands - Moinoranda of Arirc(.Mnont Los'.<^v." v;lhM-oLu 

the general concept of entering into ^xrnrccinont v;i.th thr. ioiisi-cs w<\s 
set out, witij the recommendation that oach separaio ikhjo iJ.,( t ion v.oiild 
subsequently be reported to Council for confirmation. 

The Supervisor of Property and Insurance reports as xoHoh-j;- 

"Imoerial Parking Limited occupy an £s.rea of land a.djac,cnt to the 
Old Georgia Viaduct and the Columbia-Quebec Connector on a three 
year lease from Buster's Auto Towina Service Ltd., which "Uustor's" 
in turn lease from B. C. Hydro & Power Authority. 

There are 24 parking stalls within the designated "work area" 
mentioned in the demolition contract, which are under lease to 
Imperial Parking Limited. The lessee will suffer loss of revenue 
on these stalls for £xn estimated one to two month period while 
demolition is talcing place in the immediate area. 

Imperial Parking Limited has agreed to enter into the necessary 
agreement with the City of Vancouver whereby thr> City wiH under- 
take to deal with the lessee's claims for loss of earnings which 
may be incurred during demolition. 

RECOMiMENDED that the City enter into an agreement with Imt^erial 
Parking Limited, dravm to the satisfaction of the City Solicitor, 
on the foregoing basis." 

Your Board 

RECOMMENDS the foregoing recommendation cf the Supervisor of Property 
£ind Insuriince be adopted. 


INFORMATION 

6 . Demolitions 

The Supervisor of Property and Insurance reports as follows: 

"I have received and opened quotations from various contractors 
for demolition of the structures listed below and have awarded 
the contracts to the low bidders as noted: 


. . Cont'd. 
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Property 

472 E.Cordova 
St. ,Lot 15, 
Block 57, 
DL 196 

1803 Granville 
St. , Lot 1, 
Block 220, 
DL 526 

Giroday Sawmill 
Site 


3811 ¥.49th Ave, 
Lot 5, Blk. 4, 

DL 314 


690 E.5th Ave. , 
Lots 10A-12A, 
Block 86, 
DL 264A 


North E. Oak St, 
East Ptn. of 
3648A-False 
Creek 


371 E.6th Ave. 
Lot C, Blk. 27, 

DL 200A 


Pro.ject 

Hostel for 

Single 

Men. 


Successful 
Bidder 

Riley Jones 


City to 
Pay 


S/S False 
Creek 

Redevelopment 
¥.of Granville 
St. Special 
Blue report 
R/C. Apr. 27/71 


Capital Assets John Cayer 
Park Site, 
Musqueam Park 
Extension, B/A 
P.M. Jan. 15/71 
R/C Jan. 19/71 


R.Shortreed 


Advance Pur- 
chase 

Redevelopment 
Project #3 
Item 2 B/A P.M. 
May 14/71 
R/C May 18/71 


S/S False Johnston 
Creek Terminals 
Redevelopment Limited 
Item 1, B/A P.M. 
May 14/71 R/C 
May 18/71 


Advance 
Purchase 
Urban Renewal 
Scheme III 
( Auth . to 
demolish P.M. 
May 28/71 R/C. 
June 1/71) 


Paul Bulych 


Code No. 


778.00 531/1251 


P. Blackall $12,250.00 4950/790 


1,693.00 4189/ - 


,895.00 531-1154 


3,235.00 4^^50-701 


1,495.00 531-1177 


The above contracts have been confirmed by the Board of Administra 
tion and are reported to Coiincil for information." 

Your Board submits the matter to Council for INFOEIMATION. 

RECOMMENDATIONS 

7. Option to Purchase - Lot 1 except West 7 ft., 
Block M, D. L. 328 - S/E corner South Easi 
Marine & Victoria Drives 


The Supervisor of Property and Insurance reports as follows: 


"The City holds aji Option to Purchiasr- ].at I evcopt tho V/cT.t 7 t"1;., 

Block M, D. U, 328, situated on the '.;outh car; l cortior of S. I. .Marin* 

Dr lv; and Victoria Drivo, Thiia option i;- for I ho m'i'i of s;< ,>X)i 
and is Gxercisal^lG after July 15th, 1971, 


Cont'd 
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This property is approximately 102 • x 105', zoned C.D.-l, Conprohon- 
sive Development District and is improved with a service station. 
Thee station is frcunc construction on a concrete foundation, erected 
in 1956 and has 2 service bays and 1 island with 2 tjas putnos. 

The option was granted to the City in 1956 by the owners, Home Oil 
Distributors Ltd., as a condition to the property being rezoned from 
kS-1 to Loc£!j. Commercial to allow reconstruction of the existing 
service station. This option p'rovides that within 90 days of 
exercising of the option, the Compajiy will clear the site of all 
buildings and structures. 

The Company has requested that the City extend its option for an 
additional lO years to July 15th, 1981 to permit the station to 
continue its operation. 

The Director of Planning has recommended that the City exercise its 
option to purchase Lot 1 and lease the property back on a month-to- 
raonth basis. This property is located within the area bounded by 
Marine Drive, Kent Avenue, Argyle Street aind Duff Street, which is 
presently zoned RS-1. This area is under study for retention for 
housing and the gasoline filling station will detract from this 
development. 

RECOMMENDED that the City exercise its option to purchase Lot 1 except 
the Vtest 7 ft.. Block M, D. L. 328 for the sum of $8,000.00 and further, 
that the Supervisor of Property £Uid Insureince be authorized to negotiate 
a monthly lea^e of the site to Home Oil Distributors Ltd., failing 
which, the property to be cleared of all buildings and structures as 
provided for in the option agreement." 

Sfour Board 

ilECOMMENDS the foregoing recommendation of the Supervisor of Property & 
Insuraince be adopted. 


8. Acquisition for Provincial Courts 
(Vancouver) Complex - 
226 - 228 Powell Street 


The Supervisor of Property and Insurance reports as follows : 

"Reference is made to Item 2, Property Matters, April 16th, 
1971, confirmed by Coimcil, April 20th, 1971, confirming a 
final offer of $65,000.00 for Lot 27, Block 5, D. L. 196, 
including the freehold and leasehold interests, which property 
had been expropriated by Resolution of Council, February 
19th, 1971, for the new Provincial Courts (Vancouver) Complex. 
This amount was made up as follows: 


This property comprises a 25' x 122' site, zonec M-2, Industrial, 
improved with a four storey mrisonry building, eiocted in 1900. Th 
building occupies the totexl lot area and has a ^LiartiaJ basement. 
There is a retail store on the main floor rented on a month-to- 
month basis and a rooming house business, known as "America Rooms" 
on the upper three floors, consisting of 40 sleeping rooms, plus 
two rooms for the Icssee-ojjerator . This building contains 54 
plumbing fixtures, has brick and concrete on the exterior walls, 
a tar and gravel roof, a concrete foundation and hot water heat 
supplied by an automatic gas furnace. Condition of this building 
is above average for this type of structure in this area. 


Freehold interest 
Leasehold interest 


$51,500.00 
$13.500.00 

s$65,000.00 


. . Cont'd, 


423 


Board of Administration, July 23, 1971 . • • (PROPERTY MATTERS - 7) 
Clause No. 8 (Cont'd. ) 

On May 4th, 1971, City Council approved a report of the Board of 
Administration, dated April 30th, 1971, (item 5, Property Matters) 
wherein it was recommended that the Supervisor of Property and Insurajice 
be authorized to settle all claims of the lessee of America Rooms 
for the sum of $13,500.00 on the following terms 

(a) The termination date to remain open until August 31st, 1971 
at the latest, 

(b) The lessee to receive an advajice payment of $1,500,00 upon 
delivery of an executed Quit Claim Deed, 

Following extended negotiations with the solicitor for the owners, 
they have agreed to sell for the sum of $54,500,00 as of June 30th, 
1971, subject to retaining rent-free possession of these premises 
until August 31st, 1971, This settlement is deemed realistic and 
has been endorsed by the City Solicitor, 

RECOMMENDED that the Supervisor of Property & Insurance be authorized 
to acquire this property for the sum of $54,500,00 on the foregoing 
basis, chargeable to Code No, 442/1207 (Magistrates' Court)." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
& Insuriince be adopted, 

9. Old Georgia Viaduct - Agreement 
with Columbia Parking Ltd. 

Reference is made to Item 6, Property j^iatters, April 2nd, 
1971, confirmed by Council, Aoril 6th, 1971, entitled "Old Georgia 
Viaduct Demolition - Right of V/ay Through B, C, Hydro Zi. Power Authority 
auid C, P, R, Co, Lands - Memoranda of Agreement v/ith Lessees" wherein 
the general concept of entering into agreement with the lessf^es was 
set out, with the recommendation that each separate negotiation would 
subsequently be reported to Council for confirmation. 

The Supervisor of Property and Insurance reports as follov;s:- 

"Colxmbia Parking Ltd, leases an area of land from the 
C.P.R, which they in turn rent out on a monthly basis as 
automobile parking stalls. Some of those stalls are adjacent 
to the Viaduct and in ajny event the only access to these stalls 
is by private road running under the Viaduct, 

The demolition contractor will be closing this access for a 
period of approximately three weeks durinn demolition of one 
sjjaji of the Viaduct and the lessee and his tenants will suffer 
loss of revenue and disruption during this period, 

Columbia Parking Ltd, has agreed to enter into the necessary 
agreement with the City of Vancouver whereby the City will 
undertake to deal with the lessee's claims for loss of 
earnings which may be incurred durinn demolition, 

RECOMMENDED that the City enter into an agreement with 
Columbia Parking Ltd, drawn to the satisfaction of the City 
Solicitor, on the foregoing basis," 

Your Board 

RECOr^'IMENDS the foregoing recommendation of the Supervisor of 
Property aind Insurance be adopted. 
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10. Old Georgia Viaduct - Agreement with 
Buster's Auto Towing Service Ltd. 

Reference is made to Item 6, Property Matters, April 2nd, 
1971, confirmed by Council, April 6th, 1971, entitled "Old Georgia 
Viaduct Demolition - Right of Way Through B, C. Hj'dro & Power Authority 
,xnd C. P. R, Co, Lands - ^icmoranda of Agreement with Lessees" wiicroin 
(ho general concept of entering into agreement with the lessees was 
ct out, v/ith the reconnendation that each separate negotiation would 
: nbsequently be reported to Council for confirmation, 

Che Supervisor of Property and Insurance reports as follovv's:- 

"Suster's Auto Towing Servi'-e Ltd, occupy an area of land 
adjacent to the Old Georgir Viaduct on lease from the ij,C, 
Hydro & Power Authority, 

The demolition contractor requires a small portion of the 
compound used for storing impounded or seized vehicles i or 
a period of approximately one week during which time the 
lessee will suffer the loss of storage and disruption to his 
operation. 

Buster's Auto Towing Service Ltd, has agreed to enter into the 
necessary agreement with the City of Vancouver whereby the 
City will undertal<ce to detxl with the lessee's claims for 
loss of earnings which may be incurred during demolition, 

RECOMi'iENDED that the City enter into an agreement with 
Buster's Auto Towing Service Ltd, drawn to the satisfaction 
of the City Solicitor, on the foregoing basis," 

Vour Board 

i^ECOMMENDS the foregoing recommendation of the Supervisor of Property 
eoid Insurance be adopted, 

11. Cancellation of Sale of Lot 42, D.L. 339 
Situated E/S Toderick at 51st Avenue, 
Zoned RS-1, Champlain Heights 

The Supervisor of Property and Ir.siirance reportr, as follows: 

"On June 9th. 1970, City Council fip-orovH the reccMn-;rd.-< tic" of tho ■ 
J^upervisor of Pro-nerty and Ir.nurTr.oe thnt Iiot •■1'', D.'u. be :3old to 
Dnnny Albert Clarke .-^nd Elena 'lolen Clarke for SlI' .c-CO.CO or. City tcr-<n , 

Hr. Clarke now states that at the time cf ■nur'-hasa . be thdu-ht that Ihe 
20 foot rstrin to the routh of his lot •■.'•'^3 a Ian'" ai:d ];•■(; dealrn'"! a hor;e 
with the enti'anre off this lan'^ . "'he r?0 foot f-trin i:- ariu-.ljy -i '••'1' - 
vray and due to the fact that no car nay <mtor, Tir. (Mark--' hc!P re ";''<;r ^"d 
cancellation and a refun/? of all raoniev? oMid . 

A full scale map r,f the subdivisJ.on i*; disp] ayvl in the 'Yonorty -rid 
Insurance office on which the ntrio ir, in('icrted i v/alkw^y. "ruov^^r, 
on raann which ha\'e been reduced to .•> much nTf-.lJor f!c."3o r^or distri.pufcion 
the fact that it in a v/alVn^ay ic not indicated. In view cf thia. ^ t 
would ?!een that the point rair^ed by Fr. Clarke in most reasonable -■.nd 
as su.ch, the Super'''i;?nr of 1-^operty a^d Iripurar.ce 

RI'.C0!'!'T'rKD3 that' the sale of Lot 4^, D.L, 35'^ be cancelled, and that -^H 
monies iDaid by the pi;r?harjer be refunded." 

Your Board 

RKCOMMEIiDG the forefoinr recommenclation of the :;M'pervisor cf -ronerty nr.d 
Insurance be adopted. 
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12. Acquisition for Single Men's Hostel Site 
Lot 13, Block 57, D. L. 196 
462 East Cordova Street 


The Supervisor of Property and Insurance reports as follows: 

"On June 29th, 1971, City Council approved the (expropriation of 
the remaining properties in Block 57, D. L. 196, required for the 
proposed Single Men's Hostel Site, including lx>t 13, knov.Ti as 
462 East Cordova Street. 

The premises comprise a one-storey, non-basement frame building 
with an area cf 520 sq.ft., erected in 1900 on a site 25« x l:j2', 
^oned M-2. This dwelling has 4 plvunbing fixtures, a shingle roof, 
siding exterior wiills, a wood foundation and is heated by a 
gas space heater. The condition of this dwelling is average for 
age and type. It is occupied by the ov/ner and it is pronosed to 
proceed with demolitioai when vacated. 

Following further negotiations, the owner has agreed to sell for 
the sum of $10,000.00 as of August 31st, 1971, subject to the 
owner retaining rent-free possession to September 30th, 1971. Th i 
settlement price is considered to be realistic and is endorsed by 
the City Solicitor. Central Mortgage ^vnd Housing Corporation has 
reviewed this transaction an<l details thereof liavc been entered in 
their records. 

RilCONLMF.NDED that the Supervisor of Property arid Insurance be 
authorized to acquire this property for the sum of $10,000.00 on 
the foregoing basis chargeable to Code 53l/l25." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 

CONSIDERATION 

13. Continental Hotel 

Utilization of Land 
Y.W.C.A. Girls' Hostel 

The Director of Welfare reports as follows: 

"The Y.W.C.A. wish to utilize approxitaate Ly l^+.OOO 
square feet cf land around the Girln ' Hostel 
(Continental Hotel) for parking and for recreation 
purposes. (This area is approximately 5,000 square 
feet taore than the area previously utiLi.-:ed by the 
original Hotel for parking). For staff and visitor 
parking provision of space for 20 cars would be 
adequate according to the Suncrvisor of the Hostel. 
This vjould be taken care of by utilizing the green 
area south of the building. With regards to recreat- 
ion, the Y prograra is to include baurainton, \ o Iley -Ijall 
and roller skating and various crafts cuch afi tic dying 
for which there is not adcq\jatc room within t;hc Hostel 
and which, by their very ni'.rure , can bent be carried on 
outdoors. There is provir;ion fox- recrf^ation equipment 
in the Y budget and no further funds v;ould bi required 
for this pui-pose. 

The space requested for the recreation program is 

Located under the Graiiville Street Bridge on the 

west side of the building coloured red on the attached 


(Cont'd. ) 
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Clause No. 13 Continued 

plan and comprises approximately 5,000 square feet. 
As there is no gynnasiiiiu in the Hostel and a recreation 
program should be an integral part of the Hostel oper- 
ation, it is suggested that the provioion of such space 
as outlined above would be in keeping with the purpose 
of the Hostel use. 

The Property and Insurance Office has been requested 
to look into the matter of use of the land surrounding 
the Hostel for parking and recreation purposes and re- 
ports as follows: 

" The lands contained in the East and West Cloverleafs 
at the north end of Granville Bridge including the 
land under the Bridge were purchased for Bridge 
purposes and have been leased out to Downtc>v7n Park- 
ing Corporation except for the portions utilized by 
the original Hotel operation (approximately 9,000 
sq. ft.). It is noted that the v">ortion between 
the Y.W.G.A. Hostel and Pacific Street has poor 
access and would not be practical for transient 
parking use and has remained unused for this reason 
plus the fact that there is no high demand for 
parking area in this location. 

Just prior to this request by the Director of 
Welf aro Services , clearance had been obtained by 
the Property tk Insurance Office from the Dii'cctor 
of Planning for authorization to lease the parking 
area for five years except for the provision for 
the staff and visitors' parking for the Y.W.G.A. 
The additional 5,000 square feet requested by the 
Y.W.G.A. for recreational purposes is estimated 
to have a rental value of $80.00 per month". 

Should Council decide to provide the additional 
land for the purposes requested in this report, it 
is suggested that the lands, as designated in Civic 
Buildings Division, Drawing No. 35 d/March, 71, be 
leased on a nominal basis for Hostel use only. The 
lease to be concurrent with the lease of the building 
for hostel purposes and covered by an agreement 
satisfactory to the Corporation Counsel, the 
Supervisor of Property and Insurance, and the City 
Engineer. 

RECOMMENDED that 14,000 square feet of land be provided for 
staff and visitor parking and for recreation purposes, for 
the period that the building is utilized as a hostel." 

Your Board 

Submits the matter to Council for CONSIDERATION. 


ICR ADOPTION SEE ?^Q^{S) .Jfl:Z^ 
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RECOMMENDATIONS 

14, Urban Renewal Scheme 6 
(Second Narrows) 


The City Engineer and Supervisor of Property and Insurance 
report as follows: 


"Cost-sharing agreements with the Federal and Provincial partners for the 
Scheme were made in 1967 and I968 respectively, and were based on estimates 
made early in I967. Because of prolonged arbitration proceedings the property 
acquisition phase has been very lengthy and was only recently concluded. 

The cost and recovery estimates were then updated and the revised figures 
were reported to and approved by Coimcil in March, 1971 • (Copies of the 
report then approved are circulated. ) Applications were made for approval 
of the updated figures by the senior governments. These approvals are still 
pending. 

In the interim: 

A. Local improvement procedures for the paving, walk and lifting 
were implemented and Comcil, on l8th I-iay, 1971 » \andertook these 
local improvements 'subject to approval of the amended Urban Renewal 
agreements by the senior governments'. 

Bo Co\incil, on 1st J-une 1971 awarded a contract for the sewer work, 
having received a report which said, in part: 

'These tenders have now been open for a long time and, in fairness 
to the tenderers, an award should be made. In addition, further delay 
in starting the sewer work will make it doubtful that the paving, 
sidewalks, and lighting can be completed in this season. To allow 
the work to proceed, it is proposed that Senior Government approvals 
be ajiticipated and interim financing of the increase be provided by 
the City.' 

The situation is complicated by the physical layout. The new industrial sites 
cannot be cleared for sale and development until a heavy pole line on the old 
street alignment is relocated, and the pole line cannot be relocated until the 
new pavement is laid because the new poles fall into the present roadway. 

It had been anticipated that these newly-created industrial sites would have 
been marketed early this year. In any event potential purchasers would want 
to see the servicing completed by the time purchase arrauigements are finalized 
thereby enabling them to proceed with development. 

There is one fina which is anxious to acquire one of these sites for immediate 
development of an industrial building of approximately 14.0,000 square feet. I'his 
company' s plans for consti-ucting a new building in another area have been fore- 
stalled by City actions and they have been luiable to find another site 
that would adeq\iately suit their requirements. If this company cannot I'ind an 
alternate site and are delayed in having their new building constructed by the 
end of this year, their disruption claim to the City will be substantial. 

If the City proceeds with the works in anticipation of senior government approvals, 
it v/ill be taking soaie chance of such approvals not being given and thus of having 
to bear the whole of the increase in cost. On the other hand the acquisition, 
clearance, and resubdi vision can hardly be reversed now, whatever the decisions 
of the senior partners and the area will have to be serviced in any event. We 
feel sure that a City decision to proceed would not raalce the senior partners 
any less likely to agree to the increase in shared costs. 


(Cont'd.) 
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Clause #14 continued : 

To proceed, interim financing would have to be provided as follows: 

"A" "B" 

Interim Final 

Federal $50,750 $63,726 

Provincial 25,375 31,863 

Municipal 51.327 31.863 

$127, U52 $127, U52 

(Soiirce of Mvinicipal Share) 

Streets Capital $ 2,892 $ - 582 

Liehting Capital - 22i| - 285 

Redevelopment Fund 17,729 1,800 

P.O.'s Share L.I. 30,930 30,930 


$51,327 $31,863 
(These figures cover paving, walk, lifting and utility plant charges.) 
' We therefore IltiiCOI#MTD: 

(a) That the local improvements, listed below, be now undertalcen, the 
condition 'subject to approval of the amended Urban lienewal Agreements 
by the Senior Governments' being removed: 

Schedule I1.OI4 Item 1 Street Pavement and Curbs 

Item 2 P.C. Concrete Sidewalk 

Item 3 Street Lighting 

(b) That the City Engineer be authorized to have B.C. Hydro and B.C. 
Telephone move their plant. 

(c) That interim financing of the increases be provided by the City, funds 
being appropriated as set out in colijinn "A" above, and the figures in 
colvunn "B" substituted when senior government approvals are received. 

(d) That the Supervisor of Property iS: InsuraJice be authorized to pi-oceed 
immediately to advertise the lands for sale on the open market. 

Your Board 

REGOia'ffiilDS the foregoing reconmendation of the Svxpervisor of Property & Insxirance and 
the City Engineer be adopted. 

Clause 15. (a) Sales: General 

RECOMMENDED that the following offer to purchase received by the 
Supervisor of Property and Insurance be approved under the terms 
and conditions set down by City Council, being in this case the 
highest offer received . 

Re: Lot E (Explan. Plan 10614), Block 237 
D.L. 526, Situated S/S 3rd Avenue bet. 
Burrard and Cypress Streets, Plan 590 (Zoned RM-3) 

Name Lot Approx. Size Sales Price Terms Conditions 

Margaz E 100' x 118' $73,500.00 City nil 

Enterprises Tei-ms 
(1968) Limited 4« 9% 
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(b) Sales: Residential 
Champlain Heights 


. (PROPERTY MATTERS - 13) 


RECOMMENDED that the following applications to purchase received 
by the Supervisor of Property and Insurance be approved under the 
terms and conditions set down by City Council. These lots are 
marketed on the basis of fixed price in accordance with Council's 
instructions regarding the sale of single family residential 
lots in Champlain Heights. 

Re: Lot 35, D.L. 339, Plan 13659 


N/S 50th, East of Tyne, Zoned: RS-1 


Name 

Coffey & 
Struve 
Enter- 
prises 


Lot Approx .Size 


Sales Price Terms 


35 


50 


X 109.73 $14,000.00 


57.95 111.82 


City 
Terms 
at 9% 


Conditions 

5' public 
Utility Ease- 
ment along 
easterl y 
boundary 


Re: Lot 39 & 40, D.L. 339, Plan 13659 

E/S Toderick bet. 50th & 51st, Zoned RS-1 


Mario 
Druf ovka 
& 

Mike 
Maretic 


39 

& 

40 


40 X 112.03 

"So 116.61 

45 X 116.61 

60 114.37 


$13,800.00 


$14,000.00 


City 
Terms 
at 9% 


FOR ADOPTION SEE PAGE(S) ..£>E: 
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STANDING COMMITTEE OF COUNCIL 


ON TRANSPORTATION 


JULY 15, 1971 


A Tieeting of the Standing Co'Ti'tiittee of Council on Transportation 
was held in the No. 1 Coimittee Room on Thursday, July 15, 1971, 
at 9:30 a .m . 

PRESENT: Alderman Wilson, Chairman 

Aldermen Adams, Bird, Hardwick, Phillips, 
Rankin and Sweeney 

ABSENT : His Worship the Mayor (On Civic Business) 
Alderman Broome 
Alderman Calder 
Alderman Linnell (On Leave) 


CLERK: 


M. James 


The Minutes of the meeting of June 24, 1971 were adopted. 


PART I 


The following recommendations of the Committee are submitted 
to Council for consideration: 


1. Public Transportation - Planning Study - 
Central Area of Vancouver 


On December 17, 1970, your Standing Committee on Transportation 
recommended, and on January 6, 1971, Council adopted, the following 

"1. That the Greater Vancouver Regional District be 
requested to proceed expeditiously with an urban 
pattern and transportation study for the Regional 
District with clear cut arrangements for City of 
Vancouver participation. 

2. The City initiate preliminary engineering studies 
by consultants, competent in the fields of rapid 
transit, particularly to determine exact routes 
and stations in the downtown area. 

3. The findings of the Greater Vancouver Regional 
District/B .C . Hydro Rapid Transit Study be taken 
into consideration in carrying out these and 
related studies. 

4. In the event that the Greater Vancouver Regional 
District proceed with the engineering studies of 
rapid transit, the Regional District be requested 
to absorb the cost of the City's study recommended 
in (2) above, as part of the overall engineering 
study costs for the District. 

5. That the Board of Administration report further on 
costs of the study, consultants, and terms of 
reference." 

Under date of July 7, the Board of Administration submitted a 
joint report of the City Engineer and the Director of Planning 
and Civic Development in compliance with the above instructions. 


/continued 
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STANDING COMMITTEE OF COUNCIL 

ON TRANSPORTATION 2 

JULY 15, 1971 

Clause 1 Continued 

Present at the meeting was Mr. A.C. Kelly, Chairman, Transportation 
Committee, Greater Vancouver Regional District, and Mr. G. Farey, 
staff member of the Regional District Planning Department. 

Mr. Kelly drew to the attention of the Committee the following 
points extracted from the attachments of Mr. Kelly's letter 
dated June 24, 1971: 

"To select the most promising of these transit systems 
for further examination on the basis of the degree to 
which: 

1) they meet the goals and objectives of the Regional 
District and the City with regard to environmental, 
aesthetic, developmental and social criteria, 

2) they are capable of carrying persons in relation to 
the potential traffic patterns, and 

3) they provide service in terms of potential routes, 
stops, frequencies and general convenience and 
comfort . " 

Mr. Kelly spoke to the matter and advised that it was the 
Regional District Transportation Committee's intention to 
continuously keep in contact with the staff of the City of 
Vancouver and with the consultants engaged by the Regional 
District. Mr. Kelly pointed out that Phase 2 of the Regional 
District's investigation of transportation in the Regional 
District had a contract date for completion in October, at 
which time the Transportation Committee of the Regional 
District will be reporting to the Regional District's Board 
and requesting that Board to determine whether or not trans- 
portation will be a function of the Regional District. Mr. 
Kelly made note of the fact that a financing formula, which 
was not yet settled, was a prerequisite to the Regional District 
Board making a decision, but that the information gathered from 
Phase 1 and Phase 2 relating to transportation in the downtown 
area would be of value to the City of Vancouver. Mr. Kelly 
also mentioned that he was of the opinion that, if the Regional 
District determined not to continue with the Stage 2 investiga- 
tion and the Stage 3 investigation, the City of Vancouver would 
still have to do them. 

Mr. Kelly pointed out that Stage 1 is a study of the types of 
rapid transit presently available, and their applicability to 
the Regional District problems. Stage 2 is a study of routes 
primarily in the City of Vancouver. The consultants who will 
conduct Stage 2 will be selected by the Regional District on 
July 28. 

The Committee members discussed these matters and 
RECOMMENDED that : 

(i) The City approve the initiation by the G.V.R.D. 
of Phase I of the Public Transportation Planning 
Study for the Central Area of Vancouver in 
accordance with the agreed Terms of Reference, 
at G.V.R.D. cost. 

(ii) The City advise the G.V.R.D. that Phases II and 
III of this study, generally along the lines of 
the City's Terms of Reference, are considered 
essential and should be proceeded with as quickly 
as possible. 

/continued . . 
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(iii) The City request the G.V.R.D. to make special 
provision in these studies for the inclusion 
of substantial and direct participation by 
City officials. 

(iv) The Director of Planning and Civic Development 
and the City Engineer be instructed to develop 
conclusions (as necessary) about on-going 
development for the False Creek study and 
these conclusions be considered an input to 
the downtown transportation study. 

(v) The Regional District be advised that it is 
the understanding of Vancouver City Council 
that the report on Phase I (study of types 
of rapid transit and their applicability) 
will be submitted to this Council for comment 
when completed. 


2. Transportation - Policy Matters 

Instructions to Regional District Board Members 

Alderman Phillips requested an explanation of the policy of 
Council on the matter of instructions to members of Vancouver 
City Council who are members of the Regional District Board. 

Alderman Phillips raised the matter of the recommendation of 
this Standing Committee contained in its report of June 24, 
which was adopted by Council on June 29. The recommendation 
of the Committee is as follows: 

"That the Greater Vancouver Regional District 
Transportation Committee be asked to look at 
the proposed east west freeway between the 
Georgia Viaduct and Highway 401 as part of the 
overall transportation system of the Region 
and to include in their consideration whether 
or not the freeway should be built as presently 
proposed, should be modified, or not constructed 
at all : if constructed should the uses of ex- 
clusive lanes for buses and trucks be included?" 

Alderman Phillips requested information on the matter and the 
voting of the City's Board Members when this request of Council 
was before the Regional District Board. 

After discussion, your Committee 

RECOMMENDS that the Council be supplied with an explanation of 
the voting of the City's Board Members at the Regional District 
Board meeting which considered the request of the Council, and 
that Council also be provided with the background on the matter. 


The meeting adjourned at approximately 10:20 a.m. 


FOR ADOPTION SEE PA6E(S) 1^^- 


CITY OF VANCOUVER 


SPECIAL COUNCIL 


JULY 29, 1971 


A Special Meeting of the CoLincil of the City of Vancouver was 
held on Thursday, July 29, 1971, in the No. 1 Committee Room, City 
Hall, at 9:30 a.m.. 


PRESENT ; 


ABSENT : 


Alderman Adams, Deputy Mayor 
Aldermen Bird, Broome, hardwlck, 

Phillips, Rankin and 

Sweeney 

His Worship the Mayor (Civic Business) 
Aldermen Calder, Linnell (On Leave) 
Alderman Wilson 


CLERK TO THE COUNCIL: 


M. James 


BUSINESS 

Local Improveraenbs on the Initiative 
and by Petition 


MOVED by Aid. Bird, 
SECONDED by Aid. Broome, 

THAT this Council rer.olve itself into a Court of Revision for 
the purpose of hearing complaints against the proposed assessments 
or the accuracy of frontaf;e measurements, or any other complaint 
which persons interested may desire to make and which is by law 
cognizable by the Court, Alderman Adams in the Chair. 

- CARRIED 


COURT OF REVISION 

Installation of Street Lighting and 
Pavements and Curbs on the Initiative - 
Schedule No. 406 


The Court received from the Assessment Commissioner Schedule 
No. 406 listing street lif;hting and pavements and curbs on the 
initiative. Thirty-eight street lighting projects and four pave- 
ments and curbs projects are involved. The Assessment Commissioner 
advised' that five of the street lighting projects and three of 
the pavement and curbs projects were defeated by a sufficient 
number of objections from owners. 

The Assessment Commissioner advised in connection with 
Mo. 25 (street lighting Skeena Street, both sides from Napier St. 
to William .St. ) that two out of the four owners objected. One 
of the parcels of affected property was a city-owned lot, and 
under policy, no objection was lodged on behalf of this lot. 

The Court heard from affected property owners on the matter 
of certain of the street [lighting projects, and on certain of 
the pavements and curbs pi'ojects. 

The" Court also had before it a report of the Board of Admin- 
istration, dated July 16, advising on corrections to property 
Dwners ' share of Item 42, Schedule No. 406, being pavement and 
curbs on 49th Avenue from Oak to Elm on the north side, and from 
Oak to Marine Cres. on the south. In the report the City Engineer 
advised as follows: 


cont ' d 
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"A project for the construction of pavement and curbs on A9th Avenue 
from Oak Street to Elm Street on the north side, and from Oak StTCot to Marine 
Crescent on the south side, has been advanced as a Local Improvement on the 
'Initiative Principle' and will come before a Court of Revision on July 29th, 1971. 

An error has been discovered in the f injures advanced for this project 
in that the estimated property owners' share did not allow for the existence 
of a curb along certain portions of A9th. Avenue. The abutting properties are 
zoned residential and are located as follows :- 

S/S i^9th Avenue between L/W of Laburnum Street and L/E of Cypress Street. 

B/S i;9th Avenue between East Boulevard and a point lA. l/z feet West of 
East Boulevard, 

Further, there is a portion of A9th Avenue in the track allowance of 
the V. and L.I. Railway where curbs will not be constructed. 

The estiiaated costs as advanced, and as they should have been, aroi- 

P.O. Share City's Sliare Tot.nl Cost 

As advanced $ 95,7U $ 291,835 $ 3^7, 5 A9 

Should have been $ 94.,082 $ 293,4-67 $ 3S7,5A9 

The corrections can best be made by the Court of Revision," 

MOVED by Aid. Phillips, 
SFa'ONDED by Aid. Broome, 

THAT tJie Court of Revision delete from the Specla'l Assessment 
Roll the names of the residential property ovmers on the south 
side ol 49th Avenue between the lane west of Laburnum Street and 
the lane east of Cypress Street, and 

THAT tlie Court of Revision reduce the assessable measurement 
of the Vancouver and Lulu Island Railway Right of Way from 132 
feet to 40 feet. 

- CARRIED 

MOVED hy Aid. L^roome, 
SECONDJCD by Aid. Bird, 

THAT Schedule No. 406 as submitted by the Assessment Commissioner 
be approved. 

- CARRIED 

F.C. Concrete Sidewalks by Petition, 

P.O. Concrete Sidewalks on School Collector Streets by Petition. 
Pavements and Curbs, and I'avements and Curbs (local Residential) 

by Petition, 

Special Li.gjht Standard and Street Li^htinp; Projects by Petition. 

The Court received from the Assessment Commiss..oner Schedule 
No. 407 detailin,'^ twenty-one (21) separate projects advanced on 
the peLitio]!. TJie Assessment Commissioner advised tliat all 
projecl;s had been requested by the majority of the assessed owners 
affected by meanr. of sufficiently signed petitions. 

The Court rc^celved no dele;';ations . 

TOVED hy Aid. Rankin, 
SECONDED by Aid. Sweeney, 

THAT ScheduJ.e No. ^07 as s.ubmitted by the Assessment Conimissioner 
be appi'oved. 


- CARRIED 
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lOVED by Aid. Broome, 
SECONDED by Aid. Bird, 

THAT the Court of Revision rise and report. 

- CARRIED 

COUNCIL 

lOVED by Aid. Broome, 
SECONDED by Aid. Rankin, 

THAT the report of the Court of Revision be received. 

- CARRIED 

Local Improvement Subsequent 
Procedure - Schedule Nos. 406 - 407 


Under date of July 16, the Board of Administration submitted 
the following report of the City Engineer: 

"GENERAL 

Projects for certain works on the 'Initiative Principle' and 
'by Petition' have been advanced under the provisions of the Local Improvo- 
ment Procedure By-Law and will come before a Court of Revision on July 29, 
1971. 

The projects are listed by the Assessment Commissioner as follows 

Schedule Item Type 

Initiative 406 1, 2 and 3 Special Light Standards. 

4 to 38 Street Light Standards 

39 to 42 Pavements and Curbs 

Petitions 407 1 to 14 P.C. Concrete Sidewalks 

15 and 16 Pavements and Curbs 

17 Pavements and Curbs 
(Local Residential) 

18 and 20 Special Light Standards 

19 and 21 Street Light Standards 

SPECIAL ITEMS 

Schedule 406, Item 3 - Special Light Standards in Area III. 
40th Avenue from Hudson Street to Granville Street is one of the streets 
listed in Area III. One block, from Hudson Street to Cartier Street is 
not open on the ground and should not have been included in the project. 
The project Area III should therefore be reduced in scope by deleting the 
block on 40th Avenue between Hudson Street and Cartier Street. The re- 
vised estimated costs are: 

P.O. Share City's Share Total Cost 

As advanced $21,467 $18,853 $40,320 

should be $20,942 $17,248 $38,190 

Schedule 406, Itan 42 - 49th Avenue between Oak Street and Elm 
Street on the north side and between Oak Street and Mar .ne Crescent on 
the south side, (pavement and curbs on the 'Initiative Principle') is 
the subject of a special report to the Court of Revision regarding 
correction of the property owners' share. 

DEFEATED PROJECTS 

The following projects on the 'Initiative Principle' have been 

defeated: 

Schedule Item Location Type of Project 

406 1 Area I - Streets shown on Special Light Standards 

the Assessment Commissioner's 
Schedule. 

6 Camosun Street from 27th Street Light Standards 

Avenue to 29th Avemie on the 
east side and from 29th 
Avenue to 659.05 feet north 
of 29th Avenue on the west 
side. 

. . . cont ' d 
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DEFEATED PROJECTS (Cont'd) 


iichodulo Item Location 


21 Mohawk Street from 28th 

Avenue to 29th Avenue. 

37 50th Avenue from Macdonald 
Street to Marine Crescent. 

38 54th Avenue from Arbutus 
Street to West Boulevard. 

40 Knight Street, from 49th Avenue 
to '37th Avenue. 

41 Rupert Street, from 1st Avenue 
to 2nd Avenue on the east side, 
and from Gravel ey Street to 
2nd Avenue on the west side. 

42 49th Avenue, from Oak Street 
to Elm Street on the north side 
and from Oak Street to Marine 
Crescent on the south side. 


SPECIAL GROUNDS 

Tlio following defeated projects arc included in a sc^parat e 
report recommending construction on Special Grounds: 


Type of Project 
Street Light Standards 

Street Light Standards 

Street Light Standards 

Pavement and Curbs 

Pavement and Curbs 

Pavement and Curbs 


Schedule Item Location 


406 


40 


41 


42 


Knight Street, from 49lh Avenue 
to 57th Avenue. 

Rupert Street, from 1st Avenue 
to 2nd Avenue, etc. 

49th Avenue, from Oak Street 
to Elm Street, etc. 


Type ol Project 
Pav(>ment and Curbs 

Pavement and Curbs 

Pavement and Curbs 


CAPITAL FUNDS 


The City's share of the recommended projects is available in 
the Streets and Street Lighting 1971 Capital Budgets. 

RECOMMENDATIONS 

I RECOMMEND, subject to the proceedings of the Court of Revision 
and subsequent approval by Council, that: 

1. All the 'Initiative' projects on Schedule 406, except the 
defeated Items 1, 6, 21, 37, ;58 , 40, 41 and 42, be undertaken. 

2. The 'Initiative' project on Schedule 406, Item 3, for Special 
Light Standards in Area III on the streets listed in the 
Assessment Commissioner's report, be reduced in scope by 
deleting the block on 40th Avenue between Hudscn Street and 
Cartier Street, and that the portion of the cost of the 
project to be borne by the real property benef\ted thereby 
shall be borne proportionately in the same manner and on the 
same basis as originally provided for the project. 

All the projects 'by petition' on Schedule 407 be undertaken. 


3. 
4. 


The Engineer be authorized to call tenders for the approved 
paving and lighting projects." 


(^)unc:i I noted a letLc^r rToin Mr. M. Ilar.an as a^;ent for the 
owner oi" certain propertlc-n al'l'ocl.cd by Item /\0 in Schedule No. 
,1(^6, t)(^in{^ [laveriKml. and ciirbr. , both slder. of Knlgh"-; Street from 
^|')th to ')7th Avenues. Cloimoil noted lliir. pro.ioct had been 
de feat(?d . 


cont ' d 
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MOVED by Aid. Mardwick, 
SECONDED hy Aid. Sweeney, 

THAT all the initiative projects on Schedule No. ^lOS, except 
the defeated Items 1, 6, 21, '^■>7 , 38, 40, 41 and 42; and except 
Items 2'.) and 2, be undertaken. 


MOVED by Aid. Hardwick, 
SECONDED by Aid. Sweeney, 

THAT the City Engineer be instructed to report back on tlie 
Avenues of Area 2 in Item 2 that have no lighting; such report to 
sugges L alternatives for lighting and alternatives for level of 
illumination. 


MOVED by Aid. Hardwick, 
SECONDED by Aid. Broome, 

THAT Items Nos. 40, 41 and 42 be referred to a subsequent 
meeting of Council for further consideration, at which time the 
Board of Administration report of July 19, 1971 "Local Improve- 
ments on Special Grounds", be also considered, and that the 
Traffic Engineer be present during the consideration. 

MOVED by Aid. Broome, ~ ™I^IED 

SECONDlffi by Aid. Phillips, 

THAT the 'Initiative' project on Schedule 406, Item 3, for 
Special Light Standards in Area HI on the streets Listed in the 
Assessment Commissioner's report, be reduced in scope by deleting 
the block on 40th Avenue between Hudson Street and Cartier 
Street, and that the portion of the cost of the pro.iect to be 
bor'ne liy the real property benefited thereby shall be borne 
proportionately in the same manner and on the same basis as 
originally provided for the project. 

THAT all the projects 'by petition' on Schedule l-OT be 
undertaken. 

THAT the Engineer be authorized to call tenders for the 
approved paving and lighting projects. 


- CARllIED 


- CARRIED 


- CARRIED 


Tlie Council adjourned at approximately 10:55 a.m. 


-X-^--)f-X-X -x -x- X 


The foregoing are Minutes of the Special Council Meeting 
(Court of Revision), dated July 29, 1971, adopted on 
August 10, 1971. 



FOR ADOPTION SEE PA6E(S) 
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CITY OF VANCOUVER 

REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, August 10, 1971, in the Council Chamber at 
approximately 9:30 A.M. 

PRESENT ; His Worship the Deputy Mayor , (Alderman Adams) 
Aldermen Bird, Broome, Calder, Hardwick, 

Phillips, Rankin, Sweeney and Wilson 

ABSENT: His Worship the Mayor (on Civic Business) 

Alderman Linnell (Leave of Absence on account 

of illness) 

CLERK TO THE COUNCIL ; R. Thompson 

PRAYER The proceedings in the Council Chamber were opened 
with prayer. 

CONDOLENCES; The Late Mr. Foon Sien 

MOVED by Aid. Wilson, SECONDED by Aid. Broome, 

THAT the Council record its condolences in the recent passing 
of Mr, Foon Sien, an active citizen in Chinese affairs in 
Vancouver, and a floral tribute, on behalf of the Council, be 
provided at the service. 

- CARRIED 

'IN CAMERA' MEETING 

The Council agreed to an 'In Camera' meeting later this 

day. 

ADOPTION OF MINUTES 

MOVED by Aid. Broome, 
SECONDED by Aid. Bird, 

THAT the Minutes of the Regular Council meeting (including 
'In Camera'), dated July 27, 1971, be adopted. 

- CARRIED 

MOVED by Aid. Broome, 
SECONDED by Aid. Phillips, 

THAT the Minutes of the Special Council meeting (Court of 
Revision), dated July 29, 1971, be adopted. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED bv Aid. Broome, 
SECONDED by Aid. Bird, 

THAT this Council resolve itself into Committee of tho Whole, 
His Worship the Deputy Mayor in the Chair. 

- CARRIED 

BOARD OF ADMINISTRATION AND OTHER REPORTS 
A. General Report, August 6, 1971 
Building and Planning Matters 

P.N.E. Traffic Access and Parking Study (Clause 1 ) 

The Council considered report of the Board of Administration 
respecting P.N.E. Traffic Access and Parking Study. Various 
recommendations are contained therein and dealt with as follows; 


cont 'd . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

P.N.E. Traffic Access and 
Parking Study (cont'd) 

A. SHORT RANGE: 


1 . 


Improved Entrances 


MOVED by Aid, Broome, 

THAT this Board recommendation be approved, 

ii. Improved Parking Facilities 


- CARRIED 


MOVED by Aid. Broome, 

THAT this recommendation be deferred for consideration at 
the Standing Committee meeting on Planning and Development. 

- CARRIED 


iii . On-Street Parking Restrictions 
i V . Transit Shuttle inside the P.N,E , 
V . Pedestrian Covered Walkways 


MOVED by Aid. Wilson, 

THAT these Board recommendations be approved. 


vi . Encouragement of Transit 
vii . Pedestrian Underpass 
viii. Co-ordination of Events 


- CARRIED 


MOVED by Aid. Hardwick, 

THAT these Board recommendations be approved. 

- CARRIED 

B. LONG RANGE : 

1 . Parking Included with Entry Fee 

2 . Multi-level Parking Structures 

3 . East Side Parking 

4 . Cassiar Street Link 

MOVED by Aid. Hardwick, 

THAT these items, 1 to 4 inclusive, be referred to the 
Standing Committee on Planning and Development and in the meantime 
the whole report be made available to the P,N,E. and any other 
interested groups. 

- CARRIED 


5 . Rapid Transit Access 


MOVED by Aid. Sweeney. 

THAT this Board recommendation be approved . 


- CARRIED 
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UNFINISHED BUSINESS 

1. Grant Request: 

Neighbourhood Services Association 

The Council further considered the request of the Neighbour- 
hood Services Association for additional funds in respect of 
children and youth services. In this regard the Board of 
Administration submitted a report of the Director of Social 
Planning/Community Development recommending the request for 
additional funds be not approved as it would be advisable to 
wait until the Spring Street program is in operation before con- 
sidering an expansion of present services, 

MOVED by Aid, Bird, 

THAT the request from the Neighbourhood Services Association 
he received and no further action taken at this time, in accordance 
with report of the Board of Administration and Director of Social 
Planning/Community Development, 

- CARRIED 

2, Social Service Department: Establishment 
of Financial and Administrative Services 
Division and Social Services Division 


MOVED by Aid, Broome, 

THAT, pursuant to request from the Municipal and Regional 
Employees' Union, consideration of the Board of Administration 
report of July 23, 1971, regarding Social Service Department: 
Establishment of Financial and Administrative Services Division 
and Social Services Division, be deferred to the Council meeting 
of August 24, 1971, 

3. Chronic Alcoholics: Skid Road 


- CARRIED 


MOVED by Aid, Phillips, 

THAT the delegation of the Salvation Army ii' connection 
with their services to chronic alcoholics in the Skid Road area, 
be deferred for hearing by the Standing Committee on Health and 
Welfare, 

- CARRIED 

4 . Replacement of No , 1 Firehall 

It was agreed to defer consideration of this matter pending 
the hearing of delegations later this day, (see page 12) 

COMMUNICATIONS OR PETITIONS 

1, Allocation of $10 million 
Centennial Grant 

A communication was received from the Prime Minister under 
date of July 20, 1971, in answer to the Council '.s enquiry regarding 
the allocation of the Federal Government's $10 million Centennial 
grant to British Columbia, It is advised $3 million has been 
allocated for community projects and general Centennial programs. 
Of the balance, $2,5 million will be set aside for a Museum building 
at the U.B.C, campus and $4,5 million will be held in trust with 
interest therefrom paid to various bodies in the six regions of 
the Province for projects approved by the Fund's Board of Trustees, 


MOVED by Aid, Broome, 

THAT this communication be received for information, 

- CARRIED 
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COMMUNICATIONS OR PETITIONS (cont 'd) 

2, Transient Youth 
Children's Aid Society 

A communication was received from the Childion's Aid Society 
requesting an opportunity to appear before the Council on the 
question of transient youth. 

MOVED by Aid. Hardwick, 

THAT the delegation be heard at the next meeting of Council, 
August 24, 1971; however, the Society be asked to submit its 
brief as early as possible in advance for consider;\tic)n , 

- CARRIED 

3. Grant: 

Burnaby Ladies Pipe Band 

MOVED by Aid. Bird, 

THAT, pursuant to request received, permission bo granted 
for a representative of the Burnaby Ladies Pipe Fand to appear 
before Council in support of a grant request. 

- CARRIED 

4 , Containerized Cargo 

A communication was received from the MinisttM- ol' Transport 
in answer to Council resolution protesting the liick ol' proper 
facilities for handling of containerized cargo in the Port of 
Vancouver and urging immediate corrective action. The Minister 
expressed his understanding that the container handling facilities 
are adequate but did not provide for a continued tral'tic increase 
on the scale as has been the case in the last three or four years. 
However, the whole matter is receiving priority r.ttention through 
his office. 

MOVED by Aid. Phillips, 

THAT the communication be received and rel'oiM-od io Alderman 
Sweeney, the Council 's representative on the now Port Authority, 
with the request that he report back after takinf,- tlie matter up 
at the Authority's next meeting. 

- CARRIED 

5. License Appeals: Mr. Reginald Marx (Barber Shop) 

Ml-, Mark Smith (Books) 


MOVED by Aid, Broome, 

THAT, in connecLion with license appeals I'oecnvocl on behalf 
of Mr. Reginald Marx respecting refusal of licensi Idi- a soc-ond 
barber shop at 534 Seymour Street and Mr. Mark Smith respecting 
carrying on of the business of retail books at 'JoOZ Alma and 
609 Robson Streets, these appeals be heard by Comiril on August 24 
and the arrangements left in the hands of the CLiy CUrk. 

- CARRIED 

BOARD OF ADMINISTRATION AND OTHER RE '>C) 11TS (cont'd ) 

General Report (cont 'd) 

W(^i-ks and Utility Matte rs 

MOVED by Alii, Bi-oom(>, 

THAT, in I'ospect ol' the report ol' the Boai cl . 1 Aiiminis t r;i I i on 
(Works and Utility matters), dated August 6, 1 I . Clnusos 1. ?. 
■ \nd 3 be adopted and Clause 4 received lor inrofin;i I i on . 


- C\AKH1KD 


442 


Regular Council, August 10, 1971 5 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Social Service and Health Matters 

Resolution: City of Windsor 

D ating of Perishable Foods (Clause 1 ) 

The Board of Administration submitted a resolution from the 
City of Windsor requesting endorsation of their resolution asking 
the Department of Consumer Affairs give consideration to a system 
of clearly dating of perishable foods, excluding fresh fruits 
and vegetables. 

MOVED by Aid. Rankin, 

THAT the resolution from the City of Windsor on this subject 
be approved and referred to the Union of British Columbia Munici- 
palities and the Federation of Canadian Municipalities for 
consideration . 

- CARRIED 

Purchase of Outside Services: 
Street Life Research (Clause 2) 

It was agreed to defer this matter until later in the 
proceedings when another similar item will be considered. (see 
page 9) 

Building and Planning Matters 

Rezoning Application: S/S East 1st Avenue 
between Kaslo and Renfrew Streets (Clause 3) 

In connection with this clause it was noted a delegation 
wished to appear before Council. 

MOVED by Aid. Phillips, 

THAT the delegation be heard. 

- CARRIED 

(Alderman Broome is recorded in the negative) 

Rezoning Application: E/S Moss Street and 
West side Fairmont Street between Horley and 
the lane North of Kingsway (Clause 4) 


In connection with this clause it was noted a delegation 
wished to appear before Council . 

MOVED by Aid. Phillips, 

THAT the delegation be heard. 

- CARRIED 

Town Planning Commission Attendance at 
Strathcona Working Committee Meetings (Clause 5 ) 

The Board of Administration advised of a report from the 
Director of Planning and Civic Development on a request from 
the Town Planning Commission for the opportunity oJ sitting in 
on future meetings of the Strathcona Working Committee. 

The Director sets out the history of this Committee and 
information regarding its membership. It is advised that if the 
proceedings of the newly named Committee are conducted as antici- 
pated, there may be occasions when the Chairman nay wish to invite 
a representative of the Town Planning Commission. 

MOVED by Aid. Bird, 

THAT the request of the Town Planning Commission be forwarded 
to the Strathcona Working Committee for consideration. 

- LOST 
cont 'd . , . , 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Town Planning Commission Attendance at 
Strathcona Working Committee Meetings (cont'd ) 

MOVED by Aid. Hardwick, 

THAT the Town Planning Commission be thanked i'or their int<;reKt 
in this matter and be advised it is anticipated dcnisions on the 
future functions and method of operation of the now Strathcona 
Rehabilitation Committee are expected shortly. 

- CARRIED 

Mobile Home Park betw. Cassiar Street 
and Boundary Road and on both sides 
of Napier Street (Clause 7) 


MOVED by Aid. Phillips, 

THAT Clause 7 of the report of the Board ol Administration 
(Building and Planning matters), dated August 6, 1971, be adopted; 

FURTHER THAT it be suggested to the firm of f.ordon and Gordon 
Realty Ltd . that its representatives meet with tlu^ Hastings 
Sunrise Action Council and any other local citizens in the .iroa 
as advisable in connection with tho proposal , 

- CARRIED 

Balance of Building and Planning Matters 

MOVED by Aid. Hardwick, 

THAT, in respect of the report of the Board ol Administration 

(Building and Planning matters), dated August 6, 1971, Clauses 2 

and 6 be adopted and Clause 8 received for informal ion. 

- CARRIED 

(Action on Clause 1 of the report is record<Hi on 
pages 1 and 2) 

Finance Matters 

Municipal Share of Social 
Assistance Costs (Clause 2 ) 

MOVED by Aid. Broome, 

THAT Clause 2 of the report of the Board ol Administration 
(Finance matters), dated August 6, 1971. be adojU od ; 

FURTHER THAT the details set out in this report i-egarding 
social assistance costs be referred to the Union ol British 
Columbia Municipalities for information. 

- CARRIED 

MOVED by Aid. Wilson, 

THAT the Chairman of the Finance Committee and tho Deputy 
Chairman of the Health and Welfare Committee mo(^t with the 
Provincial Minister of Rehabilitation and Social Improvement on 
the matter of the sharing of administrative welfan^ costs. 

- 1,0ST 

Grant: Vancouver Symphony Society (Clause 3 ) 

The Council noted a request from the Vancou.or Symphi>ny 
Society for an additional grant of $25,000 over uui above iho 
grant already made earlier this year of a similai' amount. The 
Society's deficit position is referred to. 

MOVED by Aid. Broome, 

THAT the request of the Society for a delegition to bo 
heard be granted . 

- LOST 


No further action was taken on the grant ri>iU''^t. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


Grant: Shawnigan Lake Summer 
School of the Arts (Clause 4) 

The Council noted an application from the President of the 
Shawnigan Lake Summer School of the Arts for a grant to assist 
in connection with benefit concerts to be held by the school 
at the Queen Elizabeth Playhouse during August, The amount 
requested is $1,985,00 in connection with rental and promotional 
costs. 

The Council did not take action to approve. 

Temporary Investment in Term Deposits 
with Bank of British Columbia (Clause 5 ) 

The Board of Administration submitted the following report 
of the Director of Finance: 

"On August 6th, 1968 Council passed the following resolution: 

•THAT the Director of Finance be instructed to 
Include the new Bank of B,C, when calling for 
bids on term deposits, and If such bid is com- 
petitive, to make term deposits up to one-half 
million dollars in the Bank of British Columbia.' 

It is noted that the resolution refers to the new Bank of B,C, 
and since that time the Bank has become established, with a number of 
Branches throughout the Province, 

While it may have been Intended that the amount of $500,000 
apply only during the organ i 7at iona 1 phase of the Bank's operations, 
the resjutlon can be construed as a direction to the Director of Finance 
that Is stl 1 1 In force. 

For Counc 1 1 Cons I de r a t ion : 

That the maximum of $500,000 on term deposits vjith the Bank of 
B,C, referred to in Council's resolution of Aunust 6, \3i>'S no longer applies," 

MOVED by Aid, Phillips, 

THAT the maximum of $500,000 on term deposits with the Bank 
of British Columbia no longer apply, 

- CARRIED 

Vancouver Public Library: 
Historic Photograph Section 

The Board of Administration advised as follows: 

" The Board of Administration has received the following report from the 
Director of Finance and the Co-ordinator of Data Processing & Systems. 

"On February 2» 1970 the Board of Administration submitted a report 
for Council's consideration on the subject of providing; a Clerk H position 
in the Historic Photograph Section of the Library. Council referred the 
report to the Standing Committee on Finance. In the report, the Director 
of Finance suggested that Council request the Library board to review this 
service from the point of view o£ making a charge for the service in order 
to cover operating costs. The Library Board has made this review and has 
established a "Permissions Fee Schedule" for use of the photographs. On 
the basis of recent experience it is estimated that income from this source 
will amount to $5,000 to $7,000 annually. 

On the basis of 1971 salaries and fringe benefits, annual costs for 
a Library Clerk 11-3 arc $5,550. Additional costs of $905 for a desk 
and chair and filing cabinets can be charged to the Library Development 
Commission grant. 


cont 'd 


44d 


Regular Council, AukusI 1 . H)7 1 S 

BOA WD ()]'' ADMIN 1STI{ A ' IM ON AND Oril KM KKPOli l'S (ft)iit M ) 

ViincouvcM- Public l.ibi-;ii-y: 

Historic Pho tograpli Sect ion (cont. M) 


In view of the Library Board's estimate that staff costs can be re- 
covered through the application of the Permissions Fee It recommends that 
its request for clerical help for the Photographic Section be approved." 

Your Board submits the above report of the Director of Finance and the 
Co-ordinator of Data Processing i. Systems for Counci 1 CONS IDERAT ION . " 

MOVED by Aid. Hard wick, 

THAT the Library Board be t;ranted authority lor the stal 1 
increase proposed, on the understanding; there will be no additional 
cost to the City. 

- CARRIED 

Tenders: Two- Way Mobile 
Radio Equipment (Clause 7 ) 

The City En^^ineer and Purchasing; At;out ropoi trd on tenders 
for the supply of two-way mobile radio equipment. Reference is 
made to the bids received, pointing; out tliat thi^ matter is 
referred to Council since non union and union firms arc involved. 

MOVED by Aid. Bird, 

THAT bid No. 2 ot Canadian Motorola K 1 (^c tron i rs b(^ accepted, 
subject to 5', Provincial Sales Tax and at;reement satislactory 
to the Corporation Counsc^l . 

- CARRIKD 

Balance of Finance Matters 

MOVED by Aid. Bird, 

THAT, in respect of the report ol the Boarci ot Administration 
(Finance matters), dated Aut;ust 6, 1971. Clauses 1 and 9 be 
adopted and Clause 8 received for information. 

- CARRIKD 

The Council (in Committee) recessed at approxiiiia vel y 10:45 A.M. 
and following; an 'In Camera' meeting; reconvened n open session 
at approximately 11:50 A.M. with the Deputy Mayor in the Chair^ 
and the same personnel present. 
MOVED by Aid. Sweeney, 

THAT the Agenda be varied to consider motions at this 

time. 

MOTIONS 

1 . Disturbance in Gastown 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Phillips, 

THAT the Vancouver City Council request the Attorney General 
of British Columbia to order an independent enquiry, ai t lu> 
earliest possible date, into the disturbances whuli octurrini in 
'Gastown' on Saturday, Aut;ust 7th, and all its a-;v>(>cts; 

FURTHER TILAT all police reports, affidavits and complaints 
received by Council in this regard bo forwarded to the Attorney 
General in support of Council's enquiry request. 

- CARRIKD 

(Aldox'man Wilson and Alderman Bird are recorded 
in the negative) 
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MOTIONS (cont'd) 

Disturbance in Gastown (cont'd ) 

His Worship the Mayor, as Chairman of the Board of Police 
Commissioners, submitted the following statement under date of 
August 10th: 

"The Board has received a preliminary report from the Chief 
Constable concerning the Gastown incident on Saturday, 
August 7th. The Board has the fullest confidence in the 
conduct of the Police Force but since there have been 
allegations of mistakes or abuse by individual Police 
Officers, and in view of the public re-action to the 
efforts of the Force to enforce the law and keep the peace, 
the Board considers an enquiry should be held. 

Ordinarily such enquiry would be conducted by the Board 
of Police Commissioners under the powers vesited in it. 
However in view of the widespread public concern the 
Board has determined to forward the Chief Constable's 
final report to the Board when completed to the Attorney- 
General, and to request that he determine wliother or not 
he considers an enquiry independent of the I>oard should 
be held, and if so to arrange for such enquiry." 

MOVED by Aid. Wilson, in amendment, 

THAT the following words be inserted in the motion of 
Alderman Sweeney and Alderman Phillips after the words 'Vancouver 
City Council ' : 

'endorses the submission of the Police Commission and' 

- LOST 

(Alderman Wilson and Alderman Bird are recorded 
in favour of the amendment) 

(The motion of Alderman Sweeney and Alderman Phillips was put 
and CARRIED) 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Social Service and Health Matters 

Purchase of Outside Services 
Street Life Research (Clause 2 ) 

Further consideration was given to Clause 2 of the report 
of the Board of Administration (Social Service and Health 
matters) dated August 6, 1971, regarding purchase of outside 
services. Street Life Research. 

MOVED by Aid. Hardwick, 

THAT the recommendation of the Directory of Social Planning/ 
Community Development, as contained in this clause, be adopted. 

- CARRIED 

B. Towards a Social Program 

for the West End (Collier report) 

The Board of Administration, under date of August 5, 1971, 
submitted the following report: 

"Your Board submits the following report of the Director of 
Social Planning/Community Development: 

'On February 17, 1970, City Council passed the following 
resolution : 

cont 'd . . , 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

•THAT funds in the amount of $4,500 be approved 
for the Department of SP/CD to hire a Con^jultant 
for the purpose of preparing a Social Development 
Plan for the West ?]nd of Vancouver. The Terms of 
Reference for such a Consultant to be pre'?ared by 
a Sub-Committee for the Joint Technical Committee 
re: Social Planning.' 

'I'he attached report prepared by Dr. Robert Collier and entitled 
'Towards a Social Program for the West End' was complected in 
June 1971. 

Collier uses data from past studies, findings of his own surveys 
and information from his many meetings and discussions with persons 
working and living in the West End. His report examines both 
physical amenities and social programs. Tt recommends what he 
feels are the most immediate requirements for improving the 
residential character of the West End. 

Collier's report is not a social develop'iient plan. Tt is one of 
the final steps leadim^ to a Social Program for l i'' W(v;t End. His 
sugge;£3tions need to he defined in greater detail \nd t ransfoim-'d 
into specific projects. I'he process of planning md implement irx^ 
specific projc^cts over the next few years will co ij't i t vj t" c the W.-st 
End Social Development i'rogram. 

Following presentation of tliis report to City Couiicil, it slioulH 
be shared with interested West End reiiidents. 

At a meeting chaired by tlie Director of Social riann t nq/Comniun 1 1 y 
Development on August 4, 1971, and attended by f;i,M-iior admin i ;~t r.-.tor;- 
f rom : 

a) City Departm(^nts of Engineering, Health, Planning and Civic 

Development and Welfare; 

Id) Parks Board, United Community Services, and a representative^ 

from the Police Department. 

It was agreed that : 

1. Flexible policy guidelines are needed to influence both physica 
development and social programming* in the West End. These 
policies would provide a frame of reference to guide the fuLiire 
specific projects; 

2. Such guidelines should be drafted by pviblic officials in 
consultation with various organizational and citizen intereiu 
in the West End; 

3. Tt Is Important to provide Council with ,! wide scopt^ ol 
information so that decisions regarding l'e;-t Knd develop'iient 
and programming reflect all possible poit ts of view. 

4. 'I'here is an urgency to take action in tlu :;.' inalters. 


*Social pro(]r.iminlng is used in the broad senst^ ,ind lncludo;3 
activities In the art'.;, education, health, police, recreation, 
welfare and related fields. 
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DQARD OF ADMINISTRATION AND OTHER REPORTS (conL'ci) 


Towards a Social Program 

for the West End (Collier Report) 

(cent 'd) 


RECOMMENDATIONS 


The.- Director of Social Planning/Community Development recommends 

1) City Council approve the circulation of the Collier report 
'Towards a Social Program for the West End' - 500 copies are 
available. 

2) Council approve the cost of purchasing the 500 copies of the Collier 
report in the amount of $764.51 from the ' Purchase of Outside 
Services' (POSER) account of the Department of SP/CD. These 

costs are in addition to the $4,500 approved in February 
1970, and already spent. 

The Director of Planning and Civic Development and the Director of 
Social Planning/Community Development recommend that: 

In recognition of the urgency io deal with problems of the West End, 

the Planning and Social Planning departments be instructed to give 

priority to the preparation and submission to Council of policy 

guidelines for the West End. Further, that the Director of Social Planning 

and the Director of Planninq be instructed to report in December 1971, 

on such policies together with the recommendations of thf^ Joint 

Technical Committee rei Social Planning, and the Technical Planninq 

Board. 

Your Board 

RECOMMENDS that the foregoing report of the Director of Social Planning/ 
Community Development be approved." 

MOVED by Aid. Hardwick, 

TIIAT the foregoing recommendation of the Board of Adminis- 
tration be adopted, and the Director of Planning and Civic 
Development report back as soon as possible on th(} question of 
density . 


The Council (in Committee) recessed at approxima tc^l y 12:00 
noon to reconvene at 2:00 P.M. 

The Council (in Committee) reconvened at approximately 
2:00 P.M., His Worship the Mayor in the Chair and the followini; 
members present: 


- CARRIED 


PRESENT: 


His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 
Hardwick, Phillips, Rankin, 
Sweeney and Wilson 


ABSENT: 


Alderman Linnell (Leave ot Absence on account 

of illness) 
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mVl NJS 1 I Kl) BUS INKS S (t'O iit M ) 
1. R('p 1 ixc iiKMi ( ()J No. 1 K i i-(>lui I 1 

Tlio Coiiiui 1 Ivii'llKM' c'onsidm'iHl rcpoi'ts ol t lu- lioai-tl ol 
AdminisLral ion dated July 7, 12. 2:5 and 2G, on ihv matter ol a 
new Fire Dt^partment lu^aclquar tei"s siti^. In tluvsi^ reports the 
i'ix"ommt?n(la t i ons ol tlu^ vai'ious oll'ieials ai'e s(>t out and <^xpi'<>ss 
dillei'ent points ol vii^w, A I'epi'esen tat i vc; ol llie Sti'atlieona 
Pi'opei'ty Ownei's and Tenants Association appeaiwul and lili-d a 
bi'ief opposing a siti^ in Block 104, i , , Site A but lavourin}; a 
location in Block 21, i.e. Site C. 

MOVED by Aid. Adams, 

TIIAT Siti^ D, as recommended by the Fire Cliiel and bi^iuf; the 
West portion of Lot D, Block 122, D.L, 19G. be approvini as 
Fire Department lieadquarters site; 

FURTHKR THAT tlie Supm-visor ol PropiM-ty and Insurance be 
autlioi'ized t,o immediate^! y acquii'i^ tlu^ above desci ibed pi'opi vties 
and to cleai' tlu^ land; tlu^ cost ol acquisition to bt^ chari^iHi 
a{;ainst tlu^ $750,000,00 to be advancinl by t lu^ Federal Gov«.>r nmen t . 

- ( \Hi; IKl) 

MOVED by Aid. Wilson, 

THAT the communication ol' Au};usl Gth. setting out tlu^ vimvs 
of the Town Planninf; Commission, be rtHunved lor inlormation. 

- CAKI! I Kl) 

BOARD OF ADMINIS TRATION AND O TllKR RKPORTS (r_i>u[ M) 

C. Development Permit Application: 

Neijihbcnii'luMjtl Sei'vicivs Association 


The Board ol Administration. undiM- date ot . iiuust Gth. 
submit ti\l a r(;port ol tlu^ Dinn-tor ol Plannin-i and (M \ i c- D.ncliip- 
ment in r<!sp(;ct ol diwelopmiMit piM-mit applicatien I rem the 
Neif^hbourhood Service's Association 1 1) use exist iiiu bLiiidin^^s at 
2305 - 2325 Wc^st 7th Avenue tor day care, k i nderi.a r I en and other 
purposes detailed in the report. The position taken by tlu^ 
various parties tor and a{;ainst the application ;i 1 so is referred 
to in the report. An additional communication was noted from 
Mr, and Mrs, A.H. Kurtz in opposition, Tlu> Technical Planninf; 
Boai'd refei'i'ed the mattei' to Council toi' advice, in view ol tiie 
interest of sui'i'oundint; parties, 

Delefiations were received as tollows on the matter: 


(a) The Rate Payers {;roup (a{;ainst) 

(b) Kitsilano Area Resources Council (lor) 

(c) Kitsilano Ratepayers Association (ai^ainst) 

(d) Nei {ihbourhood Services Association (in support ol 

nppl i ca I 1 on) 

(e) Alexandra Neighbourhood House (tor) 

MOVED by Aid. Adams, 

THAT tile dev(!lopment pm-mit application lu-- 1 be appre\i\l. 

- i,osr 


A recorded vote was requested. The record, I Ium-.> I .ne, is as 
t o 1 1 o ws : 


FOR TllK MOTION 

A 1 dei'man Adams 

His Worship th<> Mayor 


Ac.AiNsr rill': motion 

A 1 d erma ii !> rooiiie 

A IthM-man Rank i n 

A 1 derma n 11a rd w i vk 

A 1 derma i\ W i 1 sou 

A 1 d<M-mai i; i rd 

A 1 dermal. IMi i 1 1 i ps 

A 1 liermar ("a 1 diM 

A 1 derma ii S weiMiev 


(T1h> motion was dec; la red LOST) 


eon I 
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BOARD OF ADMINISTRATION AND OTll KH RKPOHTS (cc^n l M ) 

I)c>volopinon I Permit Application: 
Neighbourhood Services Association 
(cont 'd) 


MOVED by Aid. Broome, 

THAT the Technical Planning Board be advised the view of 
the City Council is that the development permit application be 
granted, sub.ject to the uses set out in the Board ol Administration 
report of August 6th. 1971, except the rol'erenco to 'further 
programs' which be not approved, and 

sub.ject further to such other r equiri^ments of the* Technical 
Planning Board as necessary. 

- CARRTKD 

(Alderman Adams is recorded in the negative) 


At this point the Council observed a short lecess following 
which the Council reconvened with the same membeis present. 

D. Personnel Matters, 
Supplementary, August 6th 

MOVED by Aid. Adams. 

THAT the report, of the Board of Administration (Ptn-sonnel 

matters. Supplementary), dated August 6. 1971. be adov^ted. 

- CARRTKD 

E . Property Matters, August 6th 

Options to Repurchase: Redevelopment Project II 
Area A-5: Wells Cartage Limited (Clause 11) 

In connection with this Clause, the Council agreed to hoar 
a delegation from Wells Cartage Limited pursuant to request 
received by letter dated August 6th. on the undtn'stand i ng the 
delegation will be heard not later than August 2lth Council 
meeting . 

Balance of Property Matters 

MOVED by Aid, Adams, 

THAT Clauses 1 to 10 inclusive and 12 of the report of the 
Board ot Administration (Property matters), dated August 6, 1971. 
be adopted. _ ^.^ki^i,,;^ 

F. Quarterly Review of Revenues and 
Expenditures as at June 30, 1971 

The Board of Administration, under date of August 3. submitted a 
report re Quarterly Review of Revenues and Expenditures as at June 30, 
1971, in which the following summary and recommendal i ous are set out: 

"1. the 1971 Estimates be adjusted as follows: 

Appropriation 

R evenues Increase Decrease 

^ 

General Tax Levy 35,100 

Tax Grants - Housing Schemes 14,000 

Tax Grants - Federal Properties 31,000 

Sundry Rentals 102,700 

Sign Fees 30,000 

Provincial Court Fines and Fees 60,000 

Scavenging Fees 40,000 

Interest Earned on Temporary Investments 200,000 

207,700 305,100 


Net revenue decrease $ 97,400 


cont 'd , 
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BOARD OF ADMINISTRATION AND OTHKR RKPORTS (coni M) 


Quarterly Review of Revoiuu^s 
and Kxpend i tiires (con t ' (i ) 


Expenditures 

Interest Expense - Tax Deposits, Loans, etc. 
Net expenditure decrease 

Excess of Expenditure Decrease over Revenue Decrease $ 102 ,600 

2. the excess of the expenditure decrease over the revenue decrease 
amounting to $102,600 be transferred to Contingency Reserve. 

3. the Parks Board be Instructed to submit to Council a revised 
budget of capital expenditures on Income producing facilities, 
based on their current projection of the net profit from Income 
Operations to the end of the year. 

In summarizing the results of the review of the 1971 Revenue Budget 
at June 30th, It Is noted for Council Information that 

1. Contingency reserve Is In a deficit position In the amount of $64,642 
which must be covered by a transfer from Revenue Surplus of prior 
years. 

2. After allocating the $102,600 as noted In recommendation 2, there 
are no surplus funds remaining In the current budget nor is there 
any Indication that additional funds will result from budget 
adjustments during the next review In September. 


Your Board concurs with tlie recommendations of the Director of 
Finance. " 

MOVED by Aid. Adams, 

THAT the foregoing recommendations bo appr^ntil. 

- CARRl KI) 

G. Museums Department: 

Attendants and Cashiers 

The Board of Administration, under dat<^ oi \ui;usl 6, 1 !)7 I 
submitted a report with recommendations in rc^sv"»i'ct of a t tt-iuia n Is 
and cashiers in the Museums Department. By anolluM- report uiultn- 
the same date the Board of Administration adviscvi i-opli>s of [hr 
proposals liad been forwarded to the Cliairman ol the Greater 
Vancouver Civic Museum and Planetarium Board, Uu- Prc^sideiil of 
the Vancouver Museums and Planetarium Assoeiatien and the 
Business Manager of the Municipal and Regional lin(iloyees' linioii. 
with the request comments or questions be submit I .vl. The lioard 
of Administration, thcM-efore, proposers iho main report be post- 
poned until August 24th Council meeting to iM\al'l< eons i dei a 1 i on 
of any comments wliicMi may be receivcni frt)m t liose uho liave \u-o\\ 
given the opportunity to rtiply. 


MOVED by Aid. Adams, 

TIIAT the Board of Administration rc^port ol Aiii^ust ^^ . i;)71. 
with recommendations regarding attendants and ta-hiers in t ht> 
Museums Department b(^ d (Hen- red to tlie August 2 1th couneil 
meeti ng . 


200.000 
$ 200.000 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

H . Strathcona Rehabilitation Program 

The Board of Administration, under date of August 6, 1971, 
submitted the following report: 

'The Director of Planning & Civic Development, tlie Dir-ector of Social Planning/ 
Community Development and the Director of Finance, tlie City officials on tlie 
Stratt'icona Rehabilitation Committee, liave submitted the Conjii i i.toe ' s report of 
July 29, 1971 on the proposed Strathcona Reliabi litation progriuii. Tlie City officials 
have reported as follows: 

"The Strathcona Rehabilitation Committee met on July 23, 1:->71 to complete 
its report. During discussion of tlie oetails tfie Comiiii Li.uc cxpresi^cci the 
wish ttiat two niatters be drawn to tlio particular attenLion of Council. Tliese 
are: 


1. A majority of members noted that it might be nect^ssary to review 
and recommend changes to the 'grant- loan' formula :.!id s-eldlcd 
procedures if experience indicates this to be necessary. 

2. The representatives of the Strathcona Property Oi/ners & lenants 
Association, the Province and Central Mortgage ^ iiousiuM Corporation 
consider that a clear decision on botli tiic proposed MacLoan Park 
extension (Lots 21 to 38 and Lot A, Clock 7b, UL IS I) and lands 
v;liicli may be required for a connection from the west end of the 
Georgia Viaduct to Highway 401 (located in Block 104, l/L 196) be 
taken not later than Decchiber 31, 1971 so that r.jsidonts in these 
two areas will know whether they can expect to b^; -^blo to cipply lor 
reliabi 1 i tat ion grant- loans. 


The report, as now submitted, follows the decisions taken by Council on July 1!;, 
1971, except that the following point is drawn to Council's attention: 


Defini tion of Re habilitation - The minute of the Sta.iding Coiuui ttee on 
Planning a Developiiient of July 15, 1971, adopted by Council on ti:o sane 
date, and quoted on page 8 of Appendix 'A' to the Co iiittoe's )'Ci-ort n.ay 
be open to varying interpretations. This minute rciis, in part: 

'FURTHER RECOMMENDS that the gr-ant/loans bo not available to new 
owner-occupied homes or to vacant land,' and thun iir.plies tiiat 
the construction of new owner-occupied homes would be elisjible 
for grant/loans if replacing dwellings too deteriorated for 
rehabilitation. 

The minute includes also Council's concurrence with extending the definition 
of rehabilitation to allow for additions to owrier-ocrupied dv;ellings where 
such additions are for use of the family. 

T he Committe e' s rep ort has concluded that Council is in i'.ivoi r of ai.plying 

ueteri orated for re h a b i 1 i t a t i o n a i id tins i s | ) i o y ided fu r in Li ic c ., i i n i ti on of 
rehabili t ation containe d in V.2(l-^ of the report". " " ' 


he report makes tlie following recommendations: 

"(1) That Vancouver City Council aj-'prove the following re[0)-t the di'tailrd 
procedures and rcconmenddtions therein as the program lor tuhabi 1 i ta lion 
of the Strathcona area as defined on the map attached. 

(2) That this ref)ort be forwai'ded to the Provincial Govei'nment for its approval 
ana transmission to Central Mortgage h Housing Corporation tor l'ed;,;ral 
approval . 

(3) That the Provincial Government be rcc]ur:stcd to contribute a 25% share, and 
the federal Government be requested to contribute a !)0' share, of tlu: cists 
of the program under the provisions of Section l.S of ti)e I'tovincial Housing 
Act and Section 23B of the National Housing Act respectively. 


cent 'd . 


/53 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Strathcona Rehabilitation 
Program (cont'd) 


(4) That, after execution of acjreenients \.il.h the senior iveriimonts for Lht; 

impleiiientation of the scheme, the Director of I'iannin.! livic Invel r,vi;ont 
be instructed to make application to amenu Zuniiiq <uui Is^vr I ofi mmu i'V-ltn' 
No. 3!37b in order Lo iX-Vont^ the portion of the urea ii ".v /.(-iicd (i.:.-3) ;:ilti; le 
D-z/ellitifi Disti'ict to Two Taiai ly Dwollinn Dis l.ii i:t, una ihat Vk: 

Corporation Counsel Ijo instructed to p)'epare tiie lun .sat y by-law iirii n.iiiiori ts 
and submit sarne for the consideration of Council at a I'ublic lieai-iny .ifter 
report from the Town Planning Coiiiniission. " 

Your licard 

RLCOKi'iLNDS a:)proval of the Strathcona Rehabilitation Coiimii tt(}e ' s report of July Z9, 
1^71 for submission as the City's formal application to Uie olliei- levels of 
yoverninent. »» 


MOVED by Aid. Rankin, 

THAT the foregoing report of 
dated August 6, 1971. be approved 


I. Cassiar/Highway 401 

(Charles and William Street) 

The Board of Administration, 
submitted the following report: 


the Board of A ^liiii nistration 

- CARRIED 

/ £-(7 
under date of Au^just 6, 1971, 


" Your Board submit.-, the lollowing report of (lie Cily Env,:m>t>r. 

' On July 27rh, i 'J 7 I , wia n con:; i dorin;', lUo. C i i •■ IOm', i nee r' .■; 
rei'ort on thr ost nin.itrd cost ol cons 1 rvic I i n;\ the podosi. i i. in ovorpiiss 
.icros.s Cns.^i.a- Street ;it Wi.il.i.im .Slice t , the Bo.inl of At m ii i st rati on war; 
directed to report on the f(>lUwin}; proposal of Aldcrmnr Jl.udwlck: 

'l'licrcn.s the acqu Lsl tion oT privnle pr(ipert) will 
delay the construct ion of the overpass, that ! lie 
Hoard Inver.t i <;ate a relocation of the ramp iu i he 
west .side of ("a:..sLar .Street to turn south nc j cent 
to the City Park' . 

Tlie al.i>',nment put foivard Ic" Council in tlie .I'ovi- report 
provides the most direct crossinj^ for pedestrians wishii ;; i:o cross i)oih 
the freeway and Cassiar .Street, and would pi-rmit leiuov.i i el the pedi-sl rian 
Hi{;nal across Cas.siar Street at William Street. 

If the poi I ion ot the ovi:'rpnss crosi; i n-.-, C.is; i.M .'iireet vt-rt- 
relocated to the south of Charles Street, a;: soj',; .< si ed l \ Aldcnunn .Lnii; - i ck , 
(lie resii1i.il))'. a] i ('iiiiicnt would still provide a direi'L imi in", fo?- ch ; 1 1 r,n 
it. I endiii;'; Mriiride Scliool. llowever, a seiiool collrcio) > i! , v.diilil l.ix,- t.i 
III.' coiistrucU<l aJon.r. tlie soutli s i di? ol ('liat le.s Siiei-t i Ci,,- iar -ii. ( 
(o (?iipert, .it :in addition. il cost of apji ro.s i ma te 1 y Ol,.U)i.iii. 

Althoui^.ii tills a Ii j'.iliueii I \>'oti I d also pi-ovidt^ ;: i.tc . i L i ;: l , i ■ I > • i y 
link bi-rween llu- p.iik arras on eaoli side of (\isr;I.ir Stini. it u'ou i d lesul! 
Is a \'i~i\- I- i I ('ul toil;, roiii 111)', foi" jicdest I' Ian;; iie.sin)', ('. i-... ; .i i ;lt.teei .it <>r 
not th d Willi.iiii ;;tre(>t, .ind would rluMolore recjuire rr.i i-w i >•.■ I\ni-iii;', ol 
llir roadway lo d 1 .seoin-ai'.e erossin;',s at j'.rade in f lie ne i hood ,■>! 1,'i'li.iiii 

; 1 1 ree t . 


cont M , 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 
Cassiar/Highway 401 

(Charles and William Street) cont'd . . 

There arc two alternallvps for acconipJ ishin;^ Aldcnnan Knrdwick's 

sviRgestion. 

^ lt:ernat:iva 1 

In the firf;t (Scheme 1 on tlic attachnl sketch), tiie overjiiKSS 
continue?, down the. onf^t r.ide of Cnssiiir Sl recL .•ippro:v i m.-i ( e l.y .16 
feet abtU'C yrouiid level (:roi,i liirJiway ''lOl to Charley Sired:, and 
then crosses Cassiar. The spiral ramp oh thc> east side of Casr.iar 
St reet is located at CiiarloK Street. It if. e.st.iinated th.it this 
scheme will cent $90,000 in addji:ion to the Departnent ol highways' 
contract for $63,000 to overpass llifjiway AOI. 

A1 t ern at i ve 2 

Jn view of the hifji ro.^t and masE'.i.ve appearaiue of coat inn in/, 
tlu-. structtire alonj^ Car.r-iar Strei-t, a .s(u-onii altern. tive to pn)\iue 
two scp ir.ite :Urnctnre«, one over t\)c rieev.ay, and i nc. o\er uas:;i.ir 
Street at Charier. Street haa been eon.-:idered (Sclie.:e Z) . This- ha.; 
the disad vanta;;c of retjuir i n;"', pedeal r i .infj; to ascend and ilc'^eend t wo 
setn of ramp;;, rather than onc^, anci v-.'oiild tlierelore reqiiii'e further 
fcncinij to d L.scoina;',e pedecitrLans ( r<">m eros.s i hil', Ca:;r.i\'ii' Street at. 
grade. Ti ls Gcheme is estimated to iro.<?t $8.1,(100 in addition tq tiie 
Department of ]li};hwaya' contract lor $61), 000 to oveipass ifighway 401. 


Kxamination of Scheme 2 Hu>;r,ests that if a pedestrian sij-.nal 
wei-e instaJleil at Charles Street, instead of the overpas;;, protection 
of petlestri an;.; could he achieved at th is iocatJon witliout the inconvimience 
of cJ imbin;; a second set of ramps, ami at siibst.intially less cost. 'L'he 
exir:ting pedestrian signal at William Street could le relocated to Cliarles 
Street, possibly in time for scliool opening in the Fall. Fencing on 
both sides of Cassiar Sueet would still be required to c-nsure use of the 
signal. Tliis arrangement would remove children from the exposure to 
vehicles at the intersection of Cassiar and Hij^iiway 401, which we understand 
is the parents' main concern leading to the request for overpassing Cassiar 
Street. The estimated cost of this scheme is $]],0C0. 

Although we iiave not: had time to canvass tlu- petitioners for 
their reactions to these proj^osals, Hr. Cork of tlie Hastings Sunrise 
Action Council advises that without liaving tlic opportunity to first i-iieck 
witli iiis group, lie feels that these are not acceptable alternatives to 
tiie overpass on the alignment of William Street." 

Your Board submits the inatter to Council for Consideration. 

MOVED by Aid. Hard wick, 

THAT action not be taken to proceed with the City's proposed 
overpass at Cassiar Street until the Provincial Government over- 
pass is completed; 

FURTHER, the City Engineer report back after 90 days of 
completion of the Provincial Government overpass with details 
on its pedestrian use and make recommendations regarding further 
Council action; 

FURTHER THAT the Official Traffic Commission be requested to 
look into the various aspects of this matter insofar as pedestrian 
traffic on Cassiar Street is concerned. 

- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 


Improvement of Cassiar Street Link 

from Highway 401 to the Second Narrows Bridge 

The Minister of Highways, under date of August 3. 1971, 
reported as follows: 

" Reference is made to your Brief submitted on April 26, 1971, and the 
pt-esentation by Aldermen Wilson and Rankin requesting the completion of the 
Ureeway link between Highway 401 and the Second Narrows Bridge. The following 
points were discussed using as a reference the N.D. Lea & Associates Ltd. 
report "Trans-Canada Highway Cassiar Street Link". 


1. Relative to traffic, the Second Narrows Bridge is operating 
at its capacity during rush hours and the approach system 
to the bridge appears to be in balance with the bridge. 

Less than a third of the traffic on the bridge uses Route 401 
and a freeway is not warranted for this traffic by itself. 
The link could be required as a part of an integr;itcd free- 
way and public transit system but this role has not been 
resolved as yet. 

2. Relative to the freeway solution, a social problmn may be 
created by the displacement of residents from scoral homes 
presently owned by the P.N.E. and rented at low rates. 

3. The "Grade Separation" solution of Cassiar and Hastings Street 
relieves congestion at this intersection until l')74 according 
to the report. It would conceivably be congested shortly after 
the opening date if a decision was taken to construct the 
project. The construction would be difficult and would cause 

considerable delay and inconvenience to the user.. For this 
reason, the "At grade" solution appears to be attrnotive, as 
it offers the same relief of congestion with les ■ inconvenience 
to the travelling', public. Improvements made to hir-tings and 
Cassiar would still be utilized in the event of a future 
freeway link or overpass. 


4. It was suggested that the Department would be proparcd to 
recommend payment for the revisions to Cassiar Street if 
the City of Vancouver would undertake the costs of revisions 
to Hastings Street. 


I would be pleased to consider your comments on the discussion." 


MOVED by Aid. Wilson, 

THAT this communication from the Minister of Highways bo 
referred to the Board of Administration for report. 

- CARRIED 

n 

J. Report of Standing Committee sftp AnnDTlOM CFC DAmO P^/ 
on General Purposes, July 29 ADOPTION SEE PAGE(S) 

MOVED by Aid. Broome, 

THAT the report of the Standing Committee t n C.ont>ral Purposes, 
dated July 29, 1971, be received for informatioi . 

- CARRIED 

K. Report of Official Traffic 
Commission, July 21, 1971 

MOVED by Aid. Rankin, 

THAT the report of the Official Traffic Commission, d:ited 
July 21, 1971, be adopted. 

- CARRIED 
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COMMITTEE OF THE WHOLE 

MOVED by Aid. Calder, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid. Calder, 
SECONDED by Aid. Adams, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 


MOTIONS 


1. Closing and Stopping up: 

23rd Avenue between Windsor Street and Glen 
Drive and lanes west of Glen Drive, north of 
23rd Avenue 


MOVEJD by Aid. Bird, 
SECONDED by Aid. Sweeney, 


THAT WHEREAS the City of Vancouver is the owner of all the 
streets and lanes lying within the limits of the City of 
Van couve r ; and 

WPiEREAS The Board of School Trustees of School District 
No. 39 (Vancouver) and the Park Board request the closing 
O/f 23rd Avenue, between, Windsor Street and Glen Drive 
and the lanes west of Glen Drive, North of 23rd Avenue, 
for an adjacent school and park site; 

THEREFORE BE IT RESOLVED that the lane dedicated by the 
deposit of plan 5529, Block 16, District Lot 301, Group 1 
New Westminster District, and the lane dedicated by the 
deposit of plan 5543, said Block 16, and the portion of 
road dedicated by the deposit of Plan 187 lying between 
the northerly productions of the westerly and easterly 
limits of Block 9, said District Lot 301, Plan 187, 
the same as shown outlined green, yellow and red respect- 
ively on plan prepared by A. Burhoe, B.C.L.S., dated 
April 29, 1971, and marginally numbered LF 5683, a print 
of which is hereunto annexed; be closed, and stopped up; 
an d 


BE IT FURTHER RESOLVED that the said closed lanes and 
the North half of the said closed road be conveyed to 
the Board of School Trustees of School District No. 39 
(Vancouver), and 

BE IT FURTHER RESOLVED that the City of Vancouver take 
title to the South half of the said closed road ; and 

BE IT FURTHER RESOLVED that the said closed lanes and 
road be subdivided with the abutting lands to form two 
parce Is . 

- CARRIED 


2. Expropriation: 

3296 South-East Marine Drive 


MOVED by Aid. Bird, 
SECONDED by Aid. Sweeney, 


THAT WHEREAS the City of Vancouver desires to acquire 
those certain parcels or tracts of land more particularly 
described as Lots Seven (7) and Eight (8), Subdivision "A" 
of Lots One (1) to Four (4) and Twenty-one (21) to Twenty- 
four (24), Block Ten (10), District Lots Three Hundred and 
Thirty (330) and Three Hundred and Thirty-one (331). Group 

cont 'd . , . , 
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MOTIONS (cont'd ) 

Expropriation: 

3296 South-East Marine Drive 
(cont 'd) 


One (1), New Westminster District, Plan 3091, known as 
3296 South-East Marine Drive in the City of Vancouver, 
Province of British Columbia, pursuant to its powers under 
Section 564 of the "Vancouver Charter", Statutes of British 
Columbia, 1953, Chapter 55, and amendments thereto; 

AND WHEREAS the City of Vancouver has failed to 

come to an agreement with the owner of the real property 

aforesaid as to the terms of acquisition thereof; 

THEREFORE BE IT RESOLVED that the real property aforesaid 
be, and the same is hereby expropriated by the City of 
Vancouver . 

- CARRIED 

3. Establishment of Land for Highway Purposes 
(N/E corner Inverness and 55th Avenue) 

MOVED by Aid. Bird, 
SECONDED by Aid. Sweeney, 

THAT WHEREAS the City of Vancouver is the registered owner of 
Lot 30, except North 10 feet now lane, (DF 67528), Block 28, 
District Lot 200, Group One, New Westminster District, Plan 
2132 ; 

AND WHEREAS it is deemed expedient and in the public interest 
to establish a portion of the above-described lands as highway; 

THEREFORE BE IT RESOLVED that the following portion of the 

above described lands be, and the same is, hereby established 

for highway purposes and declared to form and constitute portion 
of a highway. 

"All that portion of Lot 30 except the North 
10 feet now lane. Block 28, District Lot 200, 
Group One, New Westminster District, Plan 2132 
lying to the West of a line joining the North- 
westerly corner of said part of Lot 30 to the 
South-easterly corner of said part of Lot 30." 

The same as shown outlined red on plan prepared by A. Burhoe, 
B.C.L.S. dated August 11th, 1970, and marginally numbered 
LF 5470. 

- CARRIED 

4. Stanley and New Fountain Hotels 
Restoration Development 

The following Notice of Motion was submitted at the Council 
meeting on July 27, 1971: 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Wilson, 

WHEREAS recent business practices concerning the Stanley/ 
Hew Fountain Hotels restoration development have been questioned 
in the News media (Vaincouver Province-July 17/71) and (Vancouver 
6un-July 26/71), 

AND WHEREAS the Vancouver Province alleges that the Residents 
of Gastown are openly conjecturing that the project may fail, 

AND WHEREAS the project is largely financed by public funds, 


cont 'd 


456 


Regular Council, August 10, 1971 21 

MOTIONS (cont'd) 

Stanley and New Fountain Hotels 
Restoration Development (cont'd ) 

AND WHEREAS Vemcouver City Council has committed the City to 
porohaee property at the rear of the project abutting Blood Alley 
from Cordova Re developments Ltd., for 360,000,00 less the actual 
cost of demolition of a shed on the property, 

iJfD WHEREAS the Vancouver Province alleges that composition of 
the principals of Cordova Redevelopments Ltd. chsoiged, without 
Council's knowledge, sometime between Council's first meeting with 
them last fall and Council's decision-making meeting with them this 
Sprin/g, 

AND V/HEIREAS the Vancouver Province on July 17th, 1971, page 42 
reports the actual cost of shed demolition at $2800*00 plus S500.00 
for debris removal, and not S8000.00 as indicated to Council by 
Cordova spokesmen at most recent meeting, such information indicating 
Council may have been deliberately misled, 

THEREFORE- BE IT RESOLVED that Vancouver City Cpuncil petition 
the Hon. Robert K. Andras, Federal Minister of Urban Affairs and 
minister responsible for operation of the C.M.H.C., to conduct a 
full inyestication of the Stanley/New Fountain proje^^t and its 
principals, with specific reference to information and allegations 
contained in the July 17/71 issue of the Vancouver Province and 
the July 26/71 issue of the Vancouver Sun, and to report findings 
directly to Vancouver City Council, 

AND FURTHER BE IT RESOLVED that said investigation include 
interviews r/ith all prospective tenants, residential and commercial, 
to determine the integrity of the total project, and whether or not 
the intended social purposes of the residential aspect are in jeopardy, 

AND FURTiHER BE IT RESOLVED that the City of Vancouver withhold 
payment of funds committed to the project pending the outcome of 
said investigation, 

AND FURTIHER BE IT RESOLVED that copies of this recolution and 
accompanying newspaper articles be forwarded to the Hon. Robert 
K. Andras; all Vancouver Members of Parliament; All Vancouver M.L.A's.; 
C.M.H.C. President Herb Hignett; C.M.H.C. Vancouver Manager, K.B. Canons 
and the Steailey/New Fountain Residential Society. 


- LOST 


(The motion was put and lost) 

(Alderman Sweeney and Alderman Wilson are 
recorded in the affirmative) 


C( 

di 

S£ 
C( 


The Corporation Counsel 
with the City in this matter 
approval . 


advised that the agreement involved 
would be submitted to Council for 
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MOTIONS (cont 'd) 


5. Purchasing Policy 

The following Notice of Motion was submitted at the Council 
meeting on July 27, 1971: 

MOVED by Aid. Broome, 
SECONDED by Aid. Sweeney, 

THAT WHKREAS it is customary for all Government agencies, 
when purchasing equipment supplies and services, to make awards 
that will result in the highest value based on quality, service 
and price, 

THEREFORE BE IT RESOLVED that the policy of this Council 
shall be to purchase equipment, supplies and sei'vices that will 
give the highest value based on quality, service and price, 
except for the policy now in effect with respect to local 
preference, and the necessary amendment to By-law 4020 be pre- 
pared by the Corporation Counsel. 


(The motion was put and carried) 

6 . Dunsmuir Connector 

At the meeting on July 27th Alderman Rankin submitted a 
Notice of Motion on the above subject which, witli the agreement 
of Council^ was altered and now reads as follows: 

MOVED by Aid. Rankin, 

SECONDED this day by Aid. Calder, 

THAT WHEREAS the Georgia Viaduct Connector is already 
funnelling more traffic on to Prior Street and Mirou^h the east 
end than the old Georgia Viaduct; 

AND WHEREAS this is likely to be increased substantially 
by the completion of the Dunsmuir Connector; 

THEREFORE BE IT RESOLVED THAT the City Council order the 
barring of the Prior Street end of the completing Connector us i n^ 
only the Main Street ramp. 


MOVED by Aid. Hardwick, SECONDED by Aid. Bird, 

THAT the subject matter of the foregoing motion ol 
Alderman Rankin and Alderman Calder be referred t the City 
Engineer for report. 


- CARRIED 


(referred) 


- CARRIKD 


ENQUIRIES AND OTHKR MATTERS 


Alderman Phillips - 
Odours: We^st Coast 
Rendering Limited 


referred to a rt^port lu- rm'o i vcd I rom 
the Director oi i'einiits ami Lic enses, 
under date oi July 2:tril, common tin^ on 
odours from the West Coast l\tMidiu*inu 
Limited operation at lO.i North 
Commercial Street aiici l otiM-ri nt; to 
complaints. 


The DirtH'tor advistHl ol action taken by 
the company to impn'ovi' th(> situation 
and that provision hr.d biMMi matii' to 
install I'urther control oquipiiKMil il 
required. In view ol liii^h cost ol 

equipment, howi^ver, aiui ihc po^sibility 
that the situation may not improvr^ to 
any real extent, the company has not 
been requested to install it. 


Cll M t ' d 
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ENQUIRIES AND OTHER MATTERS (cont'd ) 

Alderman Phillips requested the 
Director of Permits and Licenses be 
asked to advise Council on what the 
cost might be to install this 
additional equipment. 

His Worship the Mayor so directed. 


Odours: West Coast 
Rendering Limited (cont 'd) 


NOTICE OF MOTION 

The following Notices of Motion were submitted and 
recognized by the Chair: 

1 . Rapid Transit 

MOVED by Aid. Wilson, 
SECONDED by Aid. Sweeney, 

THAT WHEREAS Public Mass Transit can be a major contribution 
in alleviating traffic congestion pressures in the Greater 
Vancouver Regional Area; 

AND WHEREAS it is expected that the Greater Vancouver 
Regional District Board will recommend that the District accept 
public transportation as a function; 

AND WHEREAS the Regional District is now assessing the 
benefit of accepting the Provincial Government proposal of taking 
over the B.C. Hydro Transit system to form the basis of an 
adequate and efficient District Public Mass Transit operation 
for the whole of the Region; 

AND WHEREAS the particulars for administrating the world 
renowned Toronto Transit Syston of operation are available as a 
guide to developing our own system; 

AND WHEREAS the Provincial Government has proposed a fair 
cost sharing formula for rapid transit; 

THEREFORE BE IT RESOLVED THAT the Vancouver City Council 
favours and recommends to the Regional District Board the 
following : 

1. That Rapid Transit be accepted as the No. 1 priority in 
relieving pressure on the complex transportation solution 
toward movement of people and goods. 

2. That the Vancouver City Council strongly urges the 
Greater Vancouver Regional District Board to submit a 
plebiscite to the full Regional District electors on the 
date of forthcoming Municipal elections in December to 
cover generally the following questions: 

(A) Do you favour the Regional Board embarkin.? upon the 
development of a Mass Transit program to serve the whole 
District the same to be scheduled annuall v for completion 
in the year 2000? 

(B) Do you favour the Capital cost of such a program to be 
assessed annually with the Municipal share not exceeding 
25% in any year in accordance with the Provincial Government 
formula namely Provincial 37^o, Federal 37l%, Municipal 25%? 

(C) That supporting and supplementary freeways and freeway 
connecting arteries be included in the co;nprehensi ve trans- 
portation program only if they are financed under the 
Provincial Government cost sharing formula involving the 
three levels of Government. 

(Notice) 
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NOTICE OF MOTION (cont'd ) 

2. Commercial Transport Service: 
Vancouver 


MOVED by Aid. Wilson, 
SECONDED by Aid. Bird, 

TIIAT WHEREAS the Canadian Government takes pride in Canada's 
leadership in the development of atomic energy lor commercial use: 

AND WHEREAS the taxpayers of Canada have expended millions 
of dollars in producing heavy water and other ancillary components 
in the production of atomic energy; 

AND WHEREAS the Federal Crown Corporation, tlio Canadian 
National Railway is bound by agreement to operate a Commercial 
Transport Service out of the Port of Vancouver; 

AND WHEREAS Germany with the "N.S. Otto Hahu", United States 
with the "N.S. Savannah", the Soviet Union with i lie icebreaker 
"N.S. Lenin", and under construction Japan's "N.S. Matsu" arc 
about to sign the Brussels (1962) Convention on Legal Responsibi 1 i t 
for Reactor-driven Ships; 

THEREFORE BE IT RESOLVED THAT City Council lu-e the Minister 
of Transport to direct Canada to a place of leadership In- 
designing and constructing a nuclear-driven ship to operate out 
of the Port of Vancouver in compliance with the "C.N.lx." 1913 
Agreement ; 

FURTHER BE IT RECOMMENDED to the Minister that Canada become 
the fifth nation to sign the "Brussels 1962 Convention"; 

FURTHER THAT this resolution be forwarded to th() Prime 
Minister and Minister of Transport. 

(Notice) 


The Council adjourned at approximately 5:00 P.M. 

The foregoing are Minutes of the Regular Council meeting of 
August 10, 1971, adopted with one exception at the meeting 
of August 24, 1971. 



BOARD OF ADMINISTRATION 


(WORKS - 1) 


August 6th, 1971, 


The following is a report of the Board of Administration: 


WORKS 6. UTILITY MATTERS 


1. Retention of Special Landscaped Boulevard 
Fronting 2133 West 42nd Avenue 

"David C. Nicholas, owner of an apartment building at 2133 West 
42nd Avenue, has applied to retain a special landscaping treatment of a 
boulevard fronting his building. The boulevard has been filled with well 
compacted crushed limestone, seven trees, and nine boulders set to heights 
of 5" to 18" above the boulevard grade. 

I RECOMMEND that: 

(a) Permission be granted subject to the Encroachment By-Law. 

(b) The annual charge be Nil." 

Your Board RECOMMENDS that the foregoing be approved. 


2. Pedestrian Overpass, Storm Sewer Pipe & 
Underground Utility Service Duct Bank 
Across Lane South of 8th Avenue East of 
Alder Street 


"On December 17th, 1968, Council approved an application from Cedarhurst 
Builders Limited for permission to construct a pedestrian overpass and 
pedestrian tunnel across the lane south of 8th Avenue east of Alder Street. 
The structures were to connect the proposed building on Lots 17 and 18, 
Block 334, D.L. 526 to a parking garage on Lots 3 and 4, Block 334, D.L. 
526. Approval was granted subject to the usual legal agreement. An 
agreement was accordingly entered into covering both the overpass and 
tunnel . 

The buildings are nearing completion. Ownership of the buildings has 
changed hands and the new owner, 1177 West Broadway Building Ltd., has now 
informed the City Engineer by letter of June 9th, 1971, that the overpass 
will be constructed but the tunnel is not now required. There is, however, 
the need for a 6-inch storm sewer and a utility service duct bank contain- 
ing a 2-inch electrical conduit, a 4-inch fire line, a 1/2-inch fire alarm 
conduit and a 3/4-inch telephone conduit, all encased in a concrete 
envelope, crossing under the lane. The 6-inch storm sewer is needed to 
simplify the drainage of the basement of the southerly of the two buildings 
and the utility service duct would interconnect certain utility services 
of the two buildings. The owner requests that the agreement be revised 
accord ingly . 

I RECOMMEND that the new application for the pedestrian overpass and 
underground sewer and utility service duct bank be approved subject to 
the following conditions: 

(a) Detailed plans and specifications satisfactory to the City 
Building Inspector and City Engineer to be submitted. 


(Cont'd) 
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1 1 em it! (Coiit 'd) 


(b) Construction and maintenance of the overpass, sewer and utility 
service duct bank to be in accordance with all City Ky-Laws and 
satisfactory to the City Building Inspector and the City Engineer. 

(c) Overhead and iitiderground utility lines to be altered or protected 
as nocossary to the satisfaction of the City Engineer at the 
owner's expense. 

(.d) Annual rental to be fifty cents (50<;;) per square foot of lane 

occupied by each installation, in accordance with the Encroach- 
ment By-Law. 

(e) A new legal agreement satisfactory to the Corporation Counsel 
and the City Engineer be entered into and the existing agree- 
ment dated December 15, 1970 be cancelled." 


Your Board RECOMMENDS that the foregoing be approved, 


K Twin Sewer System in the Area Bounded 

by Prince Edward Avenue, Scotia Street, 
Broadway and 2nd Avenue 

"The area is presently served by an old and inadequate combined 
system. Development in the area has now progressed sufficiently so that 
an upgrading of the system is desirable and will be helpful in reducing 
pollution to False Creek. 

The estimated cost of the work is $143,000. 

r HFCOMMFND that $143,000 be appropriated from the 1971 Sewers 

Budget, Account Code 117/7904, 'Provision for Reconstruction and Relief, 
Unallocated' ." 


Your Board RECOMMENDS that the foregoing be approved, 
INFORMATION: 


Application by British Columbia Telephone 
Company for Rate Increase 


The Corporation Counsel reports as follows: 

"Pursuant to a Resolution of Council passed on 
April 20, 1971, a member of this Department attended 
the hearings of the Railway Transport Coitunittee and 
submitted a brief in opposition to the application 
for the increase. 

The Committee has now rendered its decision granting 
in part the Company's request. With respect to Busi- 
ness and Residential One and Two Party Lines, an 
increase of 2 . 5% was granted instead of the 14.8% 
applied for. This will mean that in Vancouver Busi- 
ness Rates will increase by 45 cents. Residential 
One Party Line Rates will increase by 15 cents and 
Residential Two Party Line Rates will increase by 10 
cents . 


/continued 
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Clause 4 Continued 


Increases were also granted in Long Distance Rates and 
for special services and miscellaneous equipment 
including extensions. 

A copy of the Committee's decision has been forwarded 
to the Clerk should any member of Council wish to see 


Your Board submits the foregoing report of the Corporation 
Counsel for Council's information. 


it. 


II 


EOR ADOPTION SEE PAGE(S)... 
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SOCIAL SERVICE AND HEALTH MATTERS 


CONSIDERATIONS: 


1. Resolution : City of Windsor: 

Dating of Perishable Foods 

In a communication dated July 27, 1971 the City of Windsor 
las requested that all cities endorse the following resolution: 

"WHEREAS many perishable foods such as butter, milk, 
cheese, eggs, etc. sold in retail stores are code 
dated with various sets of numbers or letters to 
indicate the date of manufacture or any expiry of 
freshness date; 

AND WHEREAS such coding is extremely frustrating and 
confusing to the consumer; 


BE IT RESOLVED that the Department of Consumer Affairs 
be urged to give consideration to a system of conspicuous 
and clearly understood dating of perishable foods, 
excluding fresh fruits and vegetables, to be required 
by all manufacturers and retailers of such foods; 

BE IT FURTHER RESOLVED that all cities be requested to 
endorse this resolution". 


The foregoing matter is submitted to Council for CONSIDERATION. 

FOR ADOPTION SEE PAGE(S)...»12!L 


I. Purchase of Outside Services 
Street Life Research 


Your Board submits the following report of the Director of 
Social Planning/Community Development: 

"In the West End of Vancouver approximately 36,000 people share 
one square mile. Many live in dwellings vith no outdoor yards, 
Tlie public sidewalks, streets and parks constitute their only 
outdoor recreation and meeting places. 

The West End Attitude Survey carried out by Professors Forbes, 
Goldberg, and Kelly of tlie Faculty of Coii.mtrcG, University of 
Dj-itish Columbia for Marathon Realty during the spring and summer 
of 1970 demonstrated that the automobile is loss important to 
people living in the West End than elsewhere. People chose the 
West End in pnrt heceiuise of its great centrali ty . Accessibility 
to work and to all of the features of tlie City centre permits 
less reliance on the automobile as a mode of transportation. 
The Marathon Study revealed that the major travel mode of 69% 
of the population was by foot or bus. Only 27% used automobiles 
to shop for food: only 31% drove to do al] other shopping. 
Fully 50% indicated that walking was their first or second favorite 
leisure time activity. 

The increasing podoc-trian oriontntlon of the Wef5t End sugijc^it^ the 
need for a broader understanding of liow the p\iblic and private 
open space;: can bo put to bc?tter use. Ih is l)ccomi ng increasingly 
necessary to examine this as^pect of recreation and transportation 
in mucli the same manner as automobile requirements have been studied 
in the past. 


Cont'd . 
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Information should be gathered to enable the Director of Social ' 
Planning/Community Devolopmcr.t to recommend to Council by the. 
sprinr; of 1972 concerning the West Ends 

1) What type of street, activities the City might encourage for 
the summer of 1972; 

2) Where such activities could be advantageously located; and 

3) How the City might encourage such activities. 

The Director of Social Planninci/ Community Development REC0I>1MENDS 
tliat Council approve the expenditure of $1,600 from the Purchase 
of Outside Services (POSER) account of the Dept. of SP/CD to 
finance a study of street life. Funds are available in this account. 

Your Board submits the foregoing report of the Director of 
Social Planning/Community Development for Council CONSIDERATION. 


EOR ADOPTION SEE PAGE(S).. ^— — 
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BUILDING AND PLANNING MATTERS 


RECOMMENDATIONS 


1. P.N.E. Traffic Access & Parking Study 

On April 6th, 1971, the consultant's report entitled "Traffic Access 
and Parking - Pacific National Exhibition" was submitted to Council, together 
with a covering letter from the City Engineer. Council adopted the Engineer's 
suggestion that the consultant be requested to give a detailed presentation 
and that the report be referred to the Board of Administration for review by 
other City Officials. 

The City Engineer and Director of Planning and Civic Development 
report as follows 

"This report sets out the City Engineering and Planning Departments' 
comments on the traffic access and parking st;ady undertaken by the firm of 
N. D. Lea & Associates. 

The terms of reference for the consultants' study, which are appended 
to their final report, were approved by Council and the P.N.E. in June, 1970. , 
Diiring the course of the study. Engineering Department and P.N.E. Officials 
met with the consultant fl-om time to time to review progress and provide 
comments and direction, where necessary. In addition, much of the data, used 
in the study was supplied by the City and the P.N.E. 

The consultants' specific recommendations (Chapter 9 in their report) 
are divided into two categories - short and long range - with the former to 
be Implemented over a 3 to 5-year period and the latter being considered in 
the 5 to lO-year period and beyond. 

In the following tabulation the consultants' recommendations are set 
out and your Officials have made a brief comment and recommendation on each 
item. 

A. SHORT RANGE ; 

i . Improved Entrances - 

With the high peaking conditions of traffic arriving for and 
departing fl-om events at the P.N.E,, greater access capacity is 
highly desirable to encourage fuller use of the off-street parking 
facilities. In general, we support this recommendation. 

However, the Improvements suggested include modifications to 
the toll booth areas and some street widening and improvements at 
four gates, 

RECOMMENDATION:- That this item be referred to the City Engineer 

and P,N,E, Officials for more detailed examination 
of each entrance \d.th respect to feasibility and 
costs, 

ii. Improved Parking Facilities - 

The report points out that it is not possible to provide enough 
parking on the P,N,E, grounds to accommodate the total demand for all 
events. Furthermore, for those occasions when there is sufficient 
parking available on the grounds to aooonmodate the total demand, the 
available space is rarely used to capacity. 

The report forecasts that by 1980, the demand will exceed the 
capacity of the existing parking lots on the grounds (7,000 spaces) 
for 35 occasions per year. The consultant recommends that an addi- 
tional 1,000 surface spaces be provided on the grounds, bringing the 
total to 8,000 spaces, reducing the shortage to approximately 25 days 
a year. 


Cont'd . 
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The City Engineer concurs with the consultant's recommendation. 
However, the Director of Planning and Civic Development cannot support 
tirrning Lots No. 8 and 9 into permanent parking lots, since this would 
be contrary to the development plan prepared by the Technical Planning 
Board in 1965, and approved by Council, This plan shows the central 
area of the P,N,E, grounds developed with outdoor theatre, picnic areas, 
landscaped areas for various recreational activities and a central plaza 
connecting to various major buildings, an arrangement which the Director 
of Planning and Civic Development feels is more beneficial to the P,N,E, 
as a whole, (The proposed improvements to Lots No, 8 and 9 comprise 
440 of the total recommended 1,000 additional spaces, in the area where 
greatest parking benefit would be obtained) . 

RECOMMENDATION:- That the P.N,E, be asked to Implement the consiiltant ' s 

recommendation to improve the parking Lots 1, 2 and 5, 
and that P.N,E, be asked to examine the long-term role 
of the central area (Lots 8 and 9) and report back to 
Council. 

iii. Qn-Street Parking Restrictions - 

The suf^gested extension of the existing resident parking zones 
in the blocks within a 10-mlnute walk from the P.N.E. would appear 
to have merit in encouraging greater use of the parking facilities 
on the P.N.E. grounds, while at the same time providing greater 
convenience and amenity for the residents in this area. This would 
be preferable to installing parking prohibitions in the surrounding 
residential area to force use of the off-street facilities. 

We feel this should be examined more fully with respect to size 
of resident zones and extent of coverage. 

RECOMMENDATION:- That this item be referred to the Official Traffic 

Commission for a more detailed report. 

iv. Transit Shuttle inside the P.N.E. - 

We concur in the recommendation that a transit shuttle service 
be provided on a regular basis between parking lots and buildings 
before and after events. 

RECOMMENDATION:- That this item be referred to the P.N.E. for 

implementation. 

V. Pedestrian Covered Walkways - 

Pedestrian covered walkways will encourage fuller use of the 
off-street parking facilities in inclement weather, and also assist 
in segregating pedestrians and vehicles. 

RECOMMENDATION:- That this be referred to the P.N.E. for their 

cons Ideration. 

vi. Encoviragement of Transit - 

We conciir that a concerted publicity effort be made to publicize 
the use and attractiveness of transit. 

RECOMMENDATION:- That the P.N.E. and B.C. Hydro & Transit Authority 
be requested to initiate such publicity. 


Cont'd 
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Clause #1 Continued 


vii. Pedestrian Underpass - 

Two pedestrian underpasses of Hastings Street are recommended by 
the consultant - one at Windermere and one west of Cassiar, There are 
inherent difficulties in constructing these facilities so that they 
provide an adequate alternative to grade crossings, and would there- 
fore be used by all pedestrians. Furthermore, the proposed underpass 
at Windermere may introduce undesirable vehicular-pedestrian conflict 
at Gate Ij), 

RECQMMKNDATION:- That this item be referred to the City Engineer 

for more detailed study, 

8, Co-ordination of Events - 

We concur in the consultant's recommendation that the scheduling 
of events be co-ordinated, 

RECOMMENDATION:- That the P,N,E, be asked to review the scheduling 

of events so as to prevent the occurrence of more 
than one event at a time where crowds in excess of 
30,000 are anticipated, 

B, LONG RANGE : 

1, Parking Included with Entry Fee - 

RECOMMENDATION:- That the P,N,E, be asked for a further report on 

the feasibility of including the parking fee in the 
price of the admission ticket to events at the P.N, E, 

2, Multi-level Parking Structures - 

RECOMMENDATION:- That the P,N.E, be asked to develop a long-term plan 

for the provision of additional parking spaces within 
the grounds, considering the forecast growth in atten- 
dance at events, 

3, East Side Parking - 

The report points out that although the greatest mismatch between 
attendance and parking capacity occurs diiring the Steidium Football 
events, this occurs during relatively few days of the year. The great- 
est demand for additional parking facilities in the future will probably 
be on the western portion of the site, especially in the case of simul- 
taneous events. In view of this, the benefits derived from providing 
additional parking on the east side of the P,N,E, are not clear at this 
time, but it would seem appropriate to consider the provision of 
additional parking in this area as a long-term objective, 

RECOMMENDATION:- That as a long-term objective the housing on the west 

side of Cassiar Street, adjacent to the P,N,E, be 
bought for P,N,E, purposes and used for parking and 
landscaping, 

4-, Cassiar Street Link - 

In April, 1971, a brief was presented to the Minister of Highways 
by City Council, urging the Department of Highways to complete the 
Freeway Link between the Second Narrows Bridge and Highway 4-01 as soon 
as possible. To date, we have had no formal reply, but our understand- 
ing from discussions with the Provincial Government is that they do not 
propose to complete thi s Link in the immediate futiire. 


Cont'd 
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Clause #1 Continued 


The Cassiar Link alignment would involve the residential property 
between the east side of the P.N.E. and Cassiar Street currently being 
purchased (as properties become available) by the P.N.E, to be used for 
parking purposes. 

In the event that the Link is constructed the consultant recommends 
that "multi-level parking over the highway be considered". 

RECOMMENDATION:- That the provision of a multi-level parking garage be 

discussed with the Department of Highways at such time 
as the Provincial Government contemplates 
completion of the Cassiar Street Link, possibly 
as a "trade" for the P.N.E, -owned land required 
for the link. 


5, Rapid Transit Access - 

RECOMMENDATION:- That a copy of the consultant's report be sent to 

the Greater Vancoiiver Regional District, for their 
consideration, 

FOR ADOPTION SEE PAGE(S).J-!^I-1^' 

Your Board RECOMMENDS that the foregoing recommendations of the City 
Engineer and Director of Planning and Civic Development be adopted, 

2. East Wing - Elevator Maintenance 

The City Building Inspector reports as follows: 

"It is normal practice for the City to employ the installer of an 
elevator to provide maintenance service on a contract basis. 
The Qtis Elevator Company proposes to provide maintenance for 
the elevators in the East Wing for a period of 5 years at a cost 
of $284 per month. The service inclutlos regular lubrication and 
adjustment of parts, replacement of v^■orking parts as required, 
keeping safety devices in good working order, replacing cables 
as required, work to be done during regular working hours. 

The proposal appears reasonable and I recommend that the City 
enter into an agreement with Otis Elevator Company to maintain 
the elevators in the East Wing for a period of 5 years at a 
monthly charge of $284." 


Your Board RECOM^ENDS that the recommendation of the City Building Inspector 
be adopted. 


3. Rezoning Application: South side East 1st Avenue 

between Kaslo and Renfrew Streets (2816 East 1st Avenue ) 

The Director of Planning and Civic Development reports as follows: 

"An application has been received from Mr. N. Hannson, 2816 East 
1st Avenue, requesting an amendment to the Zoning and Development 
Bylaw whereby Lot 3, Block 48, Sec. 32, THSL would be rezoned from 
an RS-1 One Family Dwelling District to apartment zoning. 

The applicant states the purpose of his application is "convertina 
my home from single family dwelling to a 4-suite house in line with 
the plans submitted." 


Cont'd 
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Submitted with the application are photographs of the home and surround- 
ing area and plans indicating conversion of the existing home to four 
dwelling units. 

The subject property has a frontage of 33^^' and a depth of 12i+^i', and 
occupied by a dwelling. 

All lots in the area are ijoned RS-1 One Family with the exception of 
the east side of Renfrew Street between Gravcley and 3rd Avenue for a 
depth of approximately 132' and the west side of Renfrew from Graveley 
to the cast-west lane lying south of 2nd Avenue, with these lands being 
zoned C-1 Commercial, 

In 1968 there was a slight amendment to the C-1 zoning on the west side 
of Renfrew between 1st and 2nd Avenue to permit the construction of a 
supermarket with 198' to the west thereof along 1st Avenue being retained 
as an RS-1 zone to permit a parking area (public) only in connection with 
the supermarket. 

Across 1st Avenue to the north are single family dwellings with the excep- 
tion of a church, as are the properties to the south and west of the 
subject property. 

The development as proposed by the applicant, in addition to containing 
four dwelling units, would have a floor space ratio of ,79 with insuffi- 
cient space to provide adequate off-street parking. 

Prior to submission of the formal application by the applicant, the 
proposal was discussed with the Zoning Planner who at that time advised 
Mr. Hannson the Department could not support the rezoning for 

reasons which were outlined to him, and if application was made, this 
in his opinion, could not be supported by the Technical Planning Board 
and the Town Planning Commission. 

The Zoning Planner further pointed out that a processing fee of $75,00 
was required and was not refundable once the application was through the 
Technical Planning Board and Town Planning Commission, but that the final 
decision did rest with City Council, Mr, Hannson insisted that he wished 
to proceed. 

The Technical Planning Board on June 18, 1971 recommended that the 
application be not approved as such rezoning would establish an 
isolated multiple dwelling zone in an area otherwise predominantly 
zoned with single family dwellings, nor would the form of development 
comply with any of the RM District Schedule regulations. 

The Town Planning Commission on June 25, 1971 endorsed the foreaoina 
recommendation of the Technical Planning Board." 

Your Board RECOMMENDS that the recommendations of the Technical 
Planning Board and Town Plannina Commission be endorsed. 


DELEGATION REQUEST 


Rezoning Applic::ation : East side Moss Street & West, side 
Fairmont Street between Horley and the lane north of Kinaswav 

Tie Director of Planninci and Civic Development renorts as ^^ollows; 

";.n application has been received from Mr. N. Ginder, Best Lumber 
Cc . , requesting an amendment to the Zonina and Development Bvlaw 
whereby Lots 10, 11 and 12, and Lots 49, 50 and 51, Blocks 6 & 7, 
D.L.37 would be rezoned from an RS-1 One Family Dwell Lna District 
tc a C-2 Commercia] District. 


Cont'd 
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Tlie applicant states the purpose of his application is for "stores, 
oJ'fices, suites and parkinq". 

The subject properties each have a frontage of 33' and a denth 

oJ: 99" with no north-south lane, with the lots containina very 

o;.d, somewhat dilapidated dwellings, with a portion of the site 

b«iing used for storage of materials and equipment which annears 

to be connected with the lumber and building supply yard immediately 

to the south across the east-west City lane fronting onto Kingsway. 

W;.th the exception of the Canada Dry plant, all properties to the 
north and east of the subject properties are zoned and developed 
w;.th single family homes. Also, there exists some eleven lots on 
the North side of Kingsway between Fairmont and Bursill currently 
zoned RT-2 Two Family and occupied by dwellings. 

The Technical Planning Board on June 18, 1971 recommended the 
application be not approved for the following reasons: 

(a) There is ample C-2 Commercial property on Kingsway 
which could be best redeveloped for the uses 
suggested by the applicant. 

(b) The intrusion of additional commercial development 
in the single family area would not be compatible 
with the adjacent homes. 

Tie Town Planning Commission on June 25th, 1971 endorsed the 
foregoing recommendation." 

Your Board RECOMMENDS that the above recommendation of the Technical 
Planning Board and Town Planning Commission be endorsed. 


DELEGATION REQUEST 


CONSIDERATION 


Strathcona Rehabilitation Program 

Request from Town Planning Commission re Attendance 
at Meetings of the Strathcona Working Committee 

he Director of Planning & Civic Development reports as follov/s: 


"The letter dated April 26, 1971 from the Town Planning Commission to Council 
requesting that the Commission's Planning and Development Sub-comiiii ttee 
Chairman be invited to sit in on future meetings of the Strathcona Working 
Committee, has been referred to me for comments. 

The 'Strathcona Working Committee', which has been in operation for about 
a year and one-half, was set up as a result of a sugqestioii from the liinister 
of Municipal Affairs to the effect that a staff committee consisting of 
representatives of the three levels of government, mnct with rciirescntuti ves of 
the ratepayers groups to recommend to the tlirro levels of Moverniin^nl , o workdhlc 
solution for the renewal of the area. Council on September 9, 1969 appointed 
the Director of Social Planning and Community Development as Chairman. 

No formal definition of membership was made and senior officials of the 
Province, Central Mortijayc and Housing Corporation, and the City, together 
with m.embcrs of the Strathcona Property Owners and Tenants Association, have 
attended meetings which have been conducted on a consensus basis leather than 
by formal vote. 

The Working Committee has completed its discussions about a proposed rehabilita- 
tion program for Strathcona and has recommended a redefinition of tlie role and 
composition of the committee. The outcome of these discussions was reported 
to Council at the Standing Committee on Planning and Development held on July 15, 
1971, when a number of decisions were taki'n in regard to Council's participation. 


Cont'd 
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Council had been informed earlier of the general co-ordinating role of the 
Coimiittee, which would not have executive responsibility. The Working Coimni ttee' s 
report on the program, to be completed as a result of the Council's actions on 
July 15, will define the committee's functions in more detail. 

Subject to formal acceptance by the Province and Central Mortage and Mousing 
Corporation the newly named Strathcona Rehabilitation Committee would consist of 
one representative, each from the City, Provincial Governiiiont, Centr<il liortgaye 
and Mousing Corporation (representing the Federal Government), nnd SPOTA, under 
the chairmanship of the Assistant Director, Civic Development. It is .inticipaLod 
that these rep)~esentati ves would bring others with them to the meetings, either 
for assistance or opinion. 

If the proceedings are conducted as anticipated, there may be occasions when 

the Chairman may wish to invite a representative of the Town Planning Commission 

to attend specific meetings. 

No final arrangements will be possible until a final decision has been made by 
the three levels of government as to whether the program is to proceed. 

It is sugqested that Council may wish to thank the Town Planning Coii;;!iission 
for tlieir' inLcrc.'st ami inlonn then) that it is anti ci pati-d that doc is ions on 
the future functions and melhud of operat ion of the Strathcona IU;hal)i 1 i tation 
Committee are expected shortly." 

Your Board submits the foregoing report of the Director of Planning 
and Civic Development for the CONSIDERATION of Council 

(Copy of the Town Planning Commission's letter of 
April 26, 1971 is circulated for the information of 
Council) 

RECOMMENDATION 

6. Request to Keep Horses at 
7349 Blenheim Street 

The Director of Planning & Civic Development reports as follows: 

"A Development Permit Application has been filed by R, Bal zar 
to construct a 20' x 60' stable to house two horses. 

This site is located in an RA-1 Limited Agricultural District 
and has a site area of 110' along Blenheim Street and 356' in 
depth . 

Section 10(16) (c) of the Zoning and Development By-law 
requires that the keeping or housing of horses is subject 
to the approval of City Council 

The Technical Planning Board has approved the Development 
Permit Application to construct a 20' x 60' stable and 
noted that City Council's approval is required for the 
keeping of horses, subject to certain conditions. 

The Director of Planning recommends that City Council approve 
the keeping or housing of two (2) horses on this site," 

Your Board RECOMMENDS that the recommendation of the 
Director of Planning and Civic Development be adopted. 
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7. Nobile Home Park between Cassiar Street 
and Boundary Road and on both sides 
of Napier Street 

The following letter dated June 24th, 1971 addressed to Mr. R. Thompson - 
City Clerk has been received from Mr. Gordon McKay, President of 
Gordon and Gordon Realty Ltd.: 

"Alderman Hugh Bird has suggested that we apply for an 
opportunity to appear before your Civic Planning and 
Development Committee with a view to presenting our 
proposal for establishment of a Mobile Home Park between 
Cassiar Street and Boundary Road and on both sides of 
Napier Street. 

Tliis is in accordance with your memorandum of February 
4th, 1971 under "Review of Development Policy: Area 
bounded by Charles, Adanac, Cassiar Streets ajid Boundary 
Road. " 

The Director of Planning and Civic Development reports as follows: 

"Council will recall that a Mobile Home Park in the location referred 
to by Mr. McKay was suggi?sted as one of several alternative develop- 
ment concepts for the area bounded by Charles, Adanac, Cassiar Streets 
and Boundary Road in a report of the Director of Planning and Civic 
Development dated January 27th, 1971. 

On June 3rd, 1971 in dealing with a re zoning application for industrial 
use in the same general area, Council instructed the Director of 
Planning and Civic Development to consult with local area residents 
in further ex^u:nination of development proposals for the larger area. 
One meeting between the Director of Planning and Civic Development 
and the Hastings Sunrise Action Council has been held. Further 
meetingswill be held in the Fall with the objective of reporting 
back to Council with alternative recommendations. 

It is suggested that it would be appropriate for Council, in Committee, 
to hear Mr. McKay when discussions with local residents have been 
completed and at the same time as revised proposals for, the area are 
presented by the Director of Planning and Civic Development. 

It is RECOMMENDED that the delegation request by Gordon and Gordon 
Realty Ltd. be heard by the Standing Committee on Planning and Devel- 
opment at the same time as the Director of Planning and Civic 
Etevelopment reports back on alternative proposals for the area bounded 
by Charles, Adanac, Cassiar Streets and Boundary Road," 

Your Board RECOMMENDS that the report of the Director of Planning and 
Civic Development be approved. 

INFORMATION 

8. 1971 Departmental Estimates - Planning 

and Civic Development (Consultants - Civic 
Development Division - $1'),000) 

The Director of Planning and Civic Development reports as follows: 

"On April 2 0th, 1971 City Council adopted the following recommen- 
dation of the Standing Committee on Finance: 
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C!aiu:-c Contliiued 

' RECOMMENDliD that 

(a) A provision of $15,000 be includpd in the; 
rlanninn DGpartmcnt ' s budoot for Consultants 
and Ti:imporary help for tho Civic DovGlopnont 
Division 

(b) The Lunds be disbursed at the discretion of 
the Board of Administration on the advice 

of the Director of Planning and Civic Dc^vel- 
opment 

(c) A quarterly information report be fc^rwarded to 
City Council from the Director of Planning 
antl Civic Development on the disbursements.' 

Prop(~isals for the design of Areas E and F in Champlain Heights 
were invited from various consultants. On June 4th, 1971, 
by Hoard of A' liiiini strat ion Aut liori :;ation Minute, Urban Programme 
Planners were hired as consultants Lor I'art I of this work at a 
niaxd mum cost of $7,000 and following guidance by Council on 
c\lternativG tyi)es of housing development, for Part II within the 
range of $4 , 500-$5 , 500 . 

To date we have received one invoice for the month of June from 
Urban Programmt:" Planners Lor $2,201.02 leaving a bXance of 
$4,79f5.9« for Part I; and a remainder of $12,798.98 in the 1971 
Planning and Civic Development Budget for Consultants and 
Temporary Help, Civic Development Division." 


Your Board submits the report of the Director of Planning and 
Civic Dcivelopmout for the INFORMATION of City Council. 


FOR ADOPTION SEE PA6E(S) 
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finance hatters 
fIecommenoations 


Sinking Fund and investment Matters - June, 1971 

(a) Security transactions during the month of June, 1971 

(b) Summary of Securities held by the General and Capital Accounts 
as at June 30, 1971 

a) GENERAL AND CAPITAL ACCOUNT TRANSACTIONS 

Maturity Maturity Term Yield 

Type of Security Date Value Cost Days % 

Cate Bank Deposit Receipts Purchased for Redemption in June, 1971" 


jjune 1 Bank of Nova Scotia June 15/71 $ 800,951.23 $ 800,000,00v ]k 3.10 

11 Bank of Montreal June I8/7I 500,239.73 500,000.00 7 2.50 

$1 ,301 ,190.96 $1,300,000.00 

Bank Deposit Receipts Purchased in June for Redemption during July and August 

jjune 3 Banque Can. Nattonale July 30/71 •$ 603,7'«7.95 $ 600,000.00 57 't.OO 

7 Toronto Dominion Bank July 30/71 80'»,658.19 800,000.00 53 '♦•01 

10 Banque Can. Natlonale Aug. 12/71 70'«,832.88 700,000.00 63 't.OO 

10 " " " Aug. 31/71 302,695.89 300,000.00 82 k.OO 

18 Toronto Dominion Bank July 27/71 602,i»l6.93 600,000.00 39 3.77 

21 Toronto Dominion Bank July 30/71 702,80'».79 700,000.00 39 3.75 

23 Bank of Montreal July 29/71 501,8i»9.32 500,000.00 36 3.75 

28 Toronto Dominion Bank July 19/71 2,'»05,27'».7'» 2 , i^OO , 000 . 00 21 3.82 

29 Toronto Dominion Bank July 28/71 601,816.27 600,000.00 29 3.81 

29 Toronto Dominion Bank July 30/71 I .'•O'*, 530. 25 1 ,'♦00,000.00 31 3.8l 

30 Mercantile Bank of Canada July 30/71 1 .50't.931.51 1 ,500,000.00 30 '♦.OO 

$ 10.139.558.72 $ 10,100,000,00 
*********************** 

SINKING FUND TRANSACTIONS 

Maturity Maturity Term Yield 

date Type of Security Date Value Cost Days % 


Bank Deposit Receipts Purchased 
une 1 Banque Can. Natlonale JuT7"'5/71 $ '♦01,952.88 $ i»00,000.00 '♦.05 
15 Bank of Nova Scotia Dec. 31/71 '♦10.511.56 '♦00,000.00 199 '♦.82 

^ Q^2.^6'^.'^» $ 800,000.00 

Maturity Maturity Term Yield 

0ate Type of Security Date Value Price Cost Yrs/Mos % 

Deoentures PurcTTased 

une 18 City of Vancouver 3 3/'»3! Apr. 1/72 $ 2,000.00 $97.15 $ 1 .9'^3.00 0/9 7.50 

*********************** 

b) GENERAL AND CAPITAL 

Summary of Securities Held as at June 30, 1971 
Type of Security Par or Maturity Value Cost or Book Value 

jhort Term 

Bank Deposit Receipt due 1971 $ 10,139.558.72 
ftedlum Term 


B.C. Hydro & Power Authority 

7* Parity Bonds due Sept. 1/75 $ 200.000.00 $ 200,305.59 

||eCOMMENDATION: Recommended by your Board that the report of the Director of Finance 
on Sinking Fund Matters for June, 1971 be confirmed. 
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RECOMMENDATION AND INFORMATION 

2 . Municipal Share of Social Assistance Costs 

Your Board has received the following report from the Director of 
Finance: 

"In February 1971, the Director of Finance reported to Council 
on the effect on the City's budget of the reduction in the Municipal 
share of social assistance per capita costs from 20% to 15% effective 
April 1, 1971. 

The report noted that the City's costs in 1970 under the 80%-20% 
per capita plan amounted to $6,114,700 and the estimated costs in 1971 under 
the 85%-15% per capita plan (effective April 1, 1971) would amount to $6,094,100. 
The reduction of about $20,000 in social assistance per capita costs in 1971 
was more than off-set by the estimated increase of $90,000 in the cost of 
administering the Social Welfare Department. 


Original Budget Estimate 

More precise information was available in April when the City's 1971 
Revenue Budget was prepared and budgeted costs were estimated as follows: 


1971 
Budget Estimate 
Municipal Share of per capita 
Costs 

1. Estimated costs at $1.58 
per capita per month 
January 1-March 31, 1971 
under 80%-20% cost sharing 


plan 

2. Estimated costs at $1.18 
per capita per month (75% 
of $1.58) April 1 - 
December 31, 1971 under 
85%-15% cost sharing plan 


$1,945,200 


4.358.200 
$6,303,400 


1970 
Actual 


Increase 


$6,114,700 


$188,700 


Administrative Costs 

Budgeted costs as revised 
to date 


$1.085.000 


$ 949.500 


$135.500 


Revised Budget Estimate 


Actual billings by the Provincial Department of Rehabilitation and 
Social Improvement for the first six months in 1971 have been at the rate 
of $1.58 per capita (80% - 20% plan) January to March and $1.25 per capita 
(85% - 15% plan) from April to June. Provincial officials have advised 
that the annual adjustment to actual costs for the year April 1, 1970 to 
March 31, 1971 will not be significant and they expect that the current 
rate of $1.25 per capita per month will be adequate to cover the Municipal 
costs for the current year. 

The revised Municipal share of social assistance per capita costs based 
on Provincial billings to date is as follows: 

January 1 - March 31, 1971 at $1.58 per capita 

(80% - 20% plan) $1,945,200 

April 1 - December 31, 1971 at $1.25 per capita 

(85% - 15% plan) 4.616.700 

Revised Estimated Costs $6,561,900 

Funds Provided in 1971 Revenue Budget 6,303,400 

Estimated Additional Funds Required $ 258,500 
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Clause #2 continued: 

Source of Fimds 

A provision of $500,000 was included in Contingency Reserve to cover 

(i) a possible additional charge for social welfare per capita 
costs for the year April 1, 1970 to March 31, 1971 when 
actual costs were computed by the Province, and 

(ii) for a possible increased monthly per capita rate over the $1.18 
included in the budget. 

As previously noted, no prior years adjustment is anticipated and the 
increased per capita rate of $1.25 per month will amount to $258,500 for the 
year 1971, assuming no further rate increases. 

Recommendation 

The Director of Finance recommends that the additional funds of $258,500 
required to meet the increased social assistance billings of $1.25 per capita 
per month for the period April 1 to December 31, 1971 be provided from 
Contingency Reserve. 

Information 

For Council information it is noted that 

1. Although the Municipal percentage sharing of social assistance per 
capita costs was reduced from 20% to 15% effective April 1, 1971 the 
City's share of social assistance costs will be approximately $447,200 
higher than in 1970. In 1971 there was no increase in the Municipal Aid grant. 

2. Administrative costs of the City's Social Welfare Department will increase 
by approximately $135,500 over 1970. 

3. The excess provision in Contingency Reserve for social assistance costs 
of $241,500 ($500,000 provided less the $258,500 required) has been 
utilized to cover higher than anticipated Fire and Police Department 
salary increases. 

4. Any further increase in social assistance per capita costs will have to be 
covered by a transfer from Revenue Surplus of prior years." 

Your Board concurs with the recommendations of the Director of 
Finance. 


CONSIDERATION 

3 . Grant; Vancouver Symphony Society 

On April 6th, 1971 the Vancouver City Council awarded a 
grant of, $25, 000 in theatre rental to the Vancouver Symphony 
Society.-' The Society had originally requested $50,000. 

In. a communication dated July 27, 1971 the Society 
requests re-consideration of this grant as their audit for 
the past season indicates a deficit of $44,000. The Society 
advise they wish to appear before the Vancouver City Council 
in connection with this matter. Details of the request are 
set out "in tlneir communication, which is circulated for the 
information of Council. 

Your Board submits the request of the Vancouver Symphony 
Society to Council for CONSIDERATION. 


DELEGATION REQUEST: VANCOUVER SYMPHONY SOCIETY 
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4. Grant: Shawnigan Lake 

Summer School of the Arts 


In a conununication dated July 26, 1971 Mr. George C. Bradley, 
President of the Shawnigan Lake Summer School of the Arts advises 
that they have received a grant through the British Columbia 
Centennial Cultural Fund in the amount of $25,000 to provide 
master classes to advanced students from all over North America. 
The Summer School is completely under the sponsorship of the 
B.C. Government. As a direct result of this Summer School they 
are proposing to present twenty-seven concerts, four of which will 
be held at the Queen Elizabeth Playhouse on Wednesday August 4, 
11, 18 and 25, 1971, and these concerts will be under the heading 
of the B.C. International Festival. Ticket prices for these 
concerts have been made very low in order to be of popular appeal. 
Any profit made from the concerts will go towards the Shawnigan 
Lake Summer School project and consequently they are benefit concerts. 
They are requesting a grant of $1,985.00 from the Vancouver City 
Council towards the cost of advertising, hall rental, publicity 
material and general promotion. 

It is noted that similar requests have been handled in 
the past as follows: 

May 1969 Vancouver International Film Festival 

re Rental cost of Queen Elizabeth Playhouse - No Action 

May 1966 Dominion Drama Festival (British Columbia region) 

National Final ;S300.00 - Approved 

Your Board submits the foregoing for the CONSIDERATION of 
Council. 

(Copies of the communication from the Shawnigan Lake 
Summer School of the Arts, dated July 26, 1971, are 
circulated for the information of Council) 


5, Temporary Investment in Term Deposits 
with Bank of British Columbia 


The Director of Finance reports as follows: 

"On August 6th, 1968 Council passed the following resolution: ""^^ 

'THAT the Director of Finance be instructed to 
include the new Bank of B.C. when calling for 
bids on term deposits, and if such bid is com- 
petitive, to make term deposits up to one-half 
ml 1 1 ion do 1 la rs in the Bank of British Columbia. ' 

It is noted that the resolution refers to the new Bank of B.C. 
and since that time the Bank hns become established, with a number of 
Branches throughout the Province. 

While it may have been intended that the amount of $500,000 
apply only during the organizational phase of the Bank's operations, 
the resiiution can be construed as a direction to the Director of Finance 
that is stt 1 1 in force. 

For Council Cons 1 derat ion : 

'That the maximum of $500,000 on term deposits with the Bank of 
B.C. referred to in Council's resolution of August 6, I968 no longer applies." 


..Your Board submits the above report of the Director of Finance 
for the €QNS I DERAT I ON of Council, 
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6. Vancouver Public Library: 
Historic Photograph Section 

The Board of Administration has received the following report from the 
Director of Finance and the Co-ordinator of Data Processing & Systems. 

"On February 2> 1970 the Board of Administration submitted a report 
for Council's consideration on the subject of providing a Clerk II position 
in the Historic Photograph Section of the Library, Council referred the 
report to the Standing Committee on Finance, In the report, the Director 
of Finance suggested that Council request the Library Board to review this 
service from the point of view o£ making a charge for the service in order 
to cov?er operating costs. The Library Board has made this review and has 
established a "Permissions Fee Schedule" for use of the photographs. On 
the basis of recent experience it is estimated that income from this source 
will amount to $5,000 to $7,000 annually. 

On the basis of 1971 salaries and fringe benefits, annual costs for 
a Library Clerk 11-3 are $5,550, Additional costs of $905 for a desk 
and chair and filing cabinets can be charged to the Library Development 
Commission grant. 

In view of the Library Board's estimate that staff costs can be re- 
covered through the application of the Permissions Fee it recommends that 
its request for clerical help for the Photographic Section be approved." 

Your Board submits the above report of the Director of Finance and the 
Co-ordinator of Data Processing & Systems for Council CONSIDERATION. 

7. Tender No. 30-71-5: 

Two-way Mobile Radio Equipment 

Th« City Engineer and Purchasing Agent report as follows* 

"Tenders for the subject supplies were opened by your Board on June 21, 1971, and 
referred to the City Engineer and Purchasing Agent for report. The v/orking 
tabulation is' on file in the Purchasing Agent's Office, 

Five bids were received. The bid numbers refer to the bids in ascending order of 
price. 

Bid No, 1 submitted by Canadian Marconi does not meet specifications. 

Bids No, 2 and 3 submitted by Motorola Electronics (non-union made equipment), and 
Distacom Communications Ltd, (union made equipment) respectively, meet specifications 
and are acceptable. 


A conparison of the non-union and union bids is as follows: 

Bid No, 2 

Canadian Motorola 
Electronics 


Bid Positions 

Union Madet 

Place of Manufactures 

Number in City oorvicet 

Experioncet 

Total Costs 

Cost Differences 


Lowest meeting 
specifications 

No 

Canada 
74 Sets 
Satisfactory 
$34,774,71 


Bid No. 3 

Distacom 
Communications Ltd, 

Lowest union-tnade 
meeting specifications 

Yes 

U,5,A, 

None 
None 

$35,705,00 

+ $930.29 or 2^-/^ 


The above prices do not include the 5;^ Provincial S,3, Tax. 
Funds for the purchases are provided in the 1971 Revenue Budget* 
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Clause #7 continued: 


It should also be pointed out that the City maintains a replacement Motorola radio in 
stock, so, in the event of a failure, an inrnsdiate exchange can be made, thereby 
elirdnating the vehicle out-of-service time required for radio repairs. If the Distacom 
equipment is purchased it v/ill, therefore, be necessary to purchase an additional unit 
as a spare, at a cost of $918.75, in order to maintain the same level of service. 

This matter is being referred to Council as union status is involved. 

When Council has made the award, contracts will be prepared to the satisfaction of 
Corporation Counsel." 

Your Board submits the foregoing report for the CONSIDERATION of Council. 
INjFORMATION 

8. Property Taxes Deductible 
for Income Tax Purposes 

The Director of Finance reports as follows: 

"Council at its meeting of July 13, passed the follov/lng Resalut4on: 

'Alderman Broome referred to a press release regarding 
taxes being a deductible Item in respect of income 
taxes and felt the matter should be brought to the 
Council's attention by way of a Board of Administration 
report. The Chairman directed accordingly." 

This article stated that the question of tax credits 'was raised by the 
Ontario Treasurer who regretted the failure of the Benson budget to allow 
tax relief on proocrty' and further 'That the Finance Minister of New Brunswick 
stated that 'partial deductibility of real estate taxes' in determining income 
for federal purposes is desirable. 

The foregoing suggests that the Provinces were asking that the Federal 
Government finance tax relief on property. 

Finance Minister Benson's reply was that a system of prov incial tax 
credits could be adopted to the federal tax form but he would need to see 
some 'specific proposals from the provinces before it could be worked out as, 
he emphasized, 'an offset to provincia l t axes ' , not to federal ones. 

In essence two of the Provinces asked about real property tax relief 
via a deduction from federal taxes and Finance Minister Benson agreed to look 
into the mechanics of the tax form to see if the form could provide for such 
relief as a deduction from the provincial share of income tax if he received 
some specific proposals from t he~ H r ovTriccfs . ' ' 

Your Board submits the above report for the INFORMATION of Council. 

RECOMMENDATION 

9. Stenographic and Dictating Equipment - 
City Clerk's Office 

The City Clerk reports as follows: 

(a) Aldermen's Dictating Equipment 

Earlier this year, discussion took place between the 
City Clerk and the Administrative Analyst on the 
need for dictating equipment for the Aldermen's use 


Cont'd 
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Clause #9 continued: 


(a) Aldermen's Dictating Equipment (cont'd) 

when they are at City Hall, at home or at con- 
ferences. Several types were examined and tested, 
and one company made available, at no cost, a 
mini cassei te type which would seem to suit l.he 
needs. Some Members of Council have had the use 
of bhese machines for several months and found 
them to be extremely helpful. 

I would, tlierefore, recommend that 4 cassette 

type dictating machines, at an estimated cost of 

$105.00 each, and one transcriber, at a cost of 

$256, be purchased. % 676 

(b) Equipment - Additional Stenographer (Aldermen) 

Council at its meeting 'In Camera' on Fetruary 2, 
1971, approved an additional Stenographic position 
to assist the Aldermen's Secretary. I would also 
recommend that the following equipment be purchased 
for this new position: 

1 electric typewriter, estimated cost $600 

1 steno chair, estimated cost 50 650 


Total $1,-26 


The Comptroller of Accounts advises that if approved, t.lie 
additi.onal funds, amounting to $l,''i26, will be provided 
by an appropriation from Revenue Surplus of Pi-ior Years. 


Your Board RECOMMENDS that the foregoing recommendations 
of the City Clerk be approved, and that the funds be provided 
by an appropriation from Revenue Surplus of Prior Years. 


FOR ADOPTION SEE PAGE(S).., 
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BOARD OF ADMINISTRATION 


PERSONNEL MATTERS 


SUPPLEMENTARY REPORT 
RECOMMENDATION 


August 6, 1971 


1. Salary and Classification Review: 
3 New Permanent Positions; One New 
Temporary Position, Bicycle Registration 
Program - Vancouver Police Department 

The Director of Personnel Services reports as follows: 

"In accordance, with the recommendations contained in the Board of 
Administration report re: "Bicycle Registration", adopted by City 
Council at its meeting of February 2nd, 1971, I have been in con- 
tact with officials of the Police Department to discuss the staffing 
arrangements and report as follows: 

In the February report adopted by Council, the estimated staffing 
requirements were as follows (Illustrative Classifications): 

; 2 permanent Bicycle Registration Inspectors 

2 temporary Bicycle Registration Inspectors 

1 permanent Clerk III 

1 temporary Clerk Typist I 

Since then, the Police Department has modified their staffing estimates 
and has advised me that they will initially only require one perm- 
anent and one temporary Bicycle Registration Inspector and two 
permanent office clerical positions. The Co-ordinator of Data 
Processing and Systems has been advised of the change in staffing 
estimates and has indicated his agreement with this proposal. 

The classification of the recommended positions are as follows: 


(1) Two New Positions - One 
Registration Inspector 


Permanent and One Temporary, Bicycle 


The incumbents of these positions will perform routine office and 
field work pertaining to the issuance, registration and inspection 
of bicycle licenses. Thetwo inspectors will thus assist the office 
staff as required in reijards to registrations, pick up and store 
unclaimed bicycles, visit schools, playgrounds and other areas where 
bicycles are generally found and inspect these bicycles for proper 
registration. 

On the basis of the above duties and responsibilities, I have con- 
cluded that the positions would be equitably rated at Pay Grade 15. 
However, it appears that enforcement responsibilities may become 
a regular and significant aspect of these positions but since the 
program is a new one, it is difficult to determine this at this time. 
I therefore recommend that one additional pay grade, for a temporary 
period of six months, be granted for enforcement responsibilities. 

If in the event that enforcement is not a regular duty of these 
positions, the additional pay grade will be discontinued. Class 
Specification No. 491 "Hicycle Registration Inspector" is here- 
with attached for approval. 

These positions will carry a six month probationary period. 


The Co-ordinator of Data Processing and Systems advises me that 
the recommended temporal position will be reviewed after 
months to determine whether or not it should be made 


SIX 

permanent . 


cent 'd 
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Clause #1 continued : 

(2 ) Two New Positions - Cashier Clerk Typist 

The incumbents of these positions will perforin general office 
duties including: answering the telephone, typing various reports, 
issuing bicycle licenses, filing all licenses, transfers and 
duplicates, and processing form letters for mailing. In addition, 
the incumbents will accept money and give change in regards to 
registrations and will be expected to keep simple fiscal records. 
These duties are at the Cashier Clerk Typist level. Pay Grade 10, 
and I recommend that they bd so classified effective when filled 
(approximately September 1st, 1971). 

The estimated cost of this proposal for the period September 1st 
through to December 31st, 1971 based on 1971 second half rates 
and including fringe benefits will be $6,542. for the permanent 
positions and $2,434. for the temporary positions for a total of 
$8,976. The Comptroller of Accounts advises that these costs 
will be offset by revenues received for registration fees. 

This report has been discussed with the Chief of Police and the 
Business Manager of the Municipal and Regional Employees Union, 
both of whom concur herein. This report was approved by the 
Board of Police Commissioners at its meeting on July 29th, 1971." 

■ SU MMARY 

Incumben t Proposed Classification Effective Date 

1 NEW Permanent Bicycle Registration Inspector When Filled 

1 NEW Temporary Pay Grade 15 ($517-616 ) * Plus (approx. Septembe: 
Positions one additional pay grade, 1st, 1971) 

temporary for six months for 
enforcement responsibULities 

2 NEW Permanent Cashier Clerk Typist When Filled 
Positions Pay Grade 10 ($416-49.1 ) * 

* 1971 second half rates 

YOUR BOARD RECOMMENDS that the foregoing recommendations of 

the Director of Personnel Services be adopted 

2. Membership in the American Society 

of Safety Engineers: Denis A. Wardell, 
Safety Officer 

The Acting Director of Personnel Services reports as follows: 

I have received" a request from Mr. D.A. Wardell, Safety Officer, 
to apply for annual membership in the above mentioned organization. 
The advantages of membership are as follows: 

1. Regular A.S.S.E. publication which is of great value 
to Mr. Wardell in his position as Safety Officer and 
to the Engineers in the Engineering Department. 

2. Special mail-out of important safety engineering 
• information as it becomes available. 

3. Sponsorhip-organi za tion of the International Safety 
Congress, Chicago, annually. 

4. Regular Chapter meetings on a monthly basis which 
provide an opportunity of the exchange of ideas and 
information between members. 


cont 'd , 
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Clause ^2 continued : 

The Comptroller of Accounts advises that funds are available in 
Appropriation #7045/486 and this request conforms with membership i 
in other organizations. The annual membership fee is $32.00. 

I would recommend that Mr. Wardell's request be approved. 
Your Board 

RECOMMENDS that the foregoing recommendation of the Acting Director 
of Personnel Services be adopted. 


FOR ADOPTION SEE PAGE(S)...„±!£l 


4 


BOARD OF ADMINISTRATION 


PROPERTY MATTERS 


AUGUST 6, 19 71 

RECOMMENDATIONS 


1. Assignment of Lease 

N/W Corner of 19th Avenue and Main Street 

The Supervisor of Property and Insurance reports as follows: 

"By Resolution of Council dated September 23rd, 1969, the City- 
owned Lots 16 and 17, Block 2, D.L. 628 were leased to Argosy 
Acceptance Corporation Limited for a 5 year period commencing 
September 1st, 1969 at a rental of $228.00 per month plus all 
taxes. The site to be used as a used car sale lot and no 
other purpose. 

An application has been received from Argosy Acceptance Corp- 
oration Limited to assign their lease interests to MEB Motors 
Limited, of 3491 Main Street. 

RECOMMENDED that the assignment from Argosy Acceptance Corp- 
oration Limited of Lots 16 & 17, Block 2, D.L. 628 to MEB 
Motors Limited 3491 Main Street be approved as of August 1st, 
1971, subject to the documents of assignment being satisfactory 
to Corporation Counsel. 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 


2. Lease Renewal 

N/S 4th Avenue East of Fir Street Ramp 
of Granville Bridge 

The Supervisor of Property and Insurance reports as follows: 

"The ramp from the Granville Street Bridge onto 4th Avenue 
is situated on and over City-owned Lot B, Block 239, D.L. 
526. A triangular portion of this lot, approximately 
1,400 square feet has been leased to the abutting owner on 
a nominal basis since September 1st, 1956. The use of this 
area is restricted to landscaping purposes only, and is 
maintained by the abutting Company to compliment their own 
development. 

llio c\irrent five yepr le-T^e exTiires cn Autrust ?lst 1971 "rd "'he Ippppo 
h-?rs .r^qu'^stcd that the agreement be renewed for a similar trrm nt n 
ncrinrl rentnl . 

The City Knrinn'^r is fPTmnhle to the Ir-'se beinf renewed for r further 
T^nri^d of 10 y^rra nt a :-icmir>7l rental of S]0.00 for the tern. All re- 
r.rArSr.[; conditions of the leaoe to be retained. 

P.i:CO!;M<]:iDED that the lear.n of the 'portion of Tnt B. presently iitilir.od 
by +h9 Urjchn Ccmpany of C,?nada for a landscaped area, be rcnevf-'d for 
a further 10 years from September 1st, 1971 at a nominal rental of 
SlO.OO for the tern, cnb^ect to the same terrs and conrlitirr':; con- 
tained in the .present lease." 


Cont ' d . 
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Clause No. 2 (Cont'd.) 


Ycwv lior.v'l 

RFCOKI j'.;:!V3 the foregoing recommendation cf the Supervisor of Property and 
Innurr.nre be adopted. 


3. Acquisition for Park Site #19 (West End) 
8 89 Broughton Street 

The Supervisor of Property and Insurance reports as follows: 

"Uh of SH of Lot 1, Block 45, D. L. 185, located in Park Site 
#19, bounded by Haro, Broughton, Barclay and Nicola Streets 
has been offered for sale to the City by the Solicitor acting 
for an estate. This Park Site is listed in Table 1 of the 
Park Sites, Purchase Program 1971-19 75, confirmed by Council, 
December 15th, 1970. 


These premises comprise a two-storey full basement frame dwelling 
with a main floor area of 1,094 sq, ft. erected in 1900 on a site 
32.75 » X 66 zoned RM-4. 

The dwelling contains 6 rooms on the main floor, divided into two 
self -con taiined suites and 4 rooms on the second, divided into two 
suites with shared bathroom. There is also a one-room unit in the 
basement with separate toilet and shower. All units axe rented, one 
tenant being caoretaker. 

This building has 19 plumbing fixtures, a patent shingle roof, 
imitation brick duroid shingles on exterior walls, a stone and 
concrete foundation and is heated by an automatic oil furnace. 

Negotiations with the Solicitor for the estate confirm that he is 
authorized to sell for the sum of $24,000.00, including some furni- 
ture and equipment as of July 31st, 1971, subject to retaining rent- 
free possession until August 31st, 1971. As part of this transaction, 
this property is to be rented to the present caretaker commencing 
September 1st, 1971, at $125.00 per month, subject to rental review 
after one year. 

This price is considered to be fair and equitable. The Superintendent 
of Pairks concurs in the purchase of this property. 

RECOMMENDED that the Supervisor of Property and Insuramce be author- 
ized to acquire this property for the sum of $24,000.00 on the 
foregoing basis, chaucgeable to Code #4189/-." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property & 
Insurevnce be adopted. 
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4. Assignment of Lease - E/S 1600 Block Main Street 
betn. Terminal and Industrial Avenues. 


The Supervisor of Property and Insurance reports as follows; 

"By Resolution of Council dated April 27th, 1971, the City- 
owned Lots 4-9 Inclusive of Block 3 and Lots 10-12 incl. 
all in Block A2 , D.L. 200A and D.L. 2037, were leased to 
Messrs. A.J. Evans and K.H. Gillespie for the period June 
1st, 1971 to December 31st, 19 88 at an annual rental of 
$6,000.00 plus all taxes, subject to certain easement 
requirements and the usual 5-year review clause, the leases 
to be to the satisfaction of the City Engineer and the 
Corporation Counsel. 


Application hrxs now been received for consent to assigri the subject lease 
as follows; 

(1) AssigTiment dated 6th day of July 1971, from Arthur John 
Evans and Kenneth Herbert Gillespie to Rowena liOrraine 
Evans and Kenneth Herbert Gillespie. 

(2) As3icnment of lease dated the 6th day of July 1971 from 
Rowena Lorraine Evans and Kenneth Herbert Gillespie to 

' Beedie Construction Company Limited. 

R?!COHIiKNDED that the f oregoini^ request for consent to assif?:n the head 
lease as stated in the frregoinr: report of the Supervisor of Property 
erd Insurance be approved subject to the documents of assifi^iment being 
satisfactory to the Corporation Counsel. 

Your Board 

RECOWtEIfDS the foroproinp recocanendation of the Supervisor of Property end 
Insxnrance be adopted. 


5 . Acquisitions and Exchange of Properties 
Single Men's Hostel Site 
438 and 452 East Cordova Street 


2 Supervisor of Property and Insurance reports as follows 1- 

"On June 29th, 1971, City Council approved the ejqjropriation of 
the remaining properties in Block 57, D.L. 196, requred for the 
proposed Single Men»s Hostel Site, including Lot 11, known as 452 
East Cordova Street. 

Previously on April 6th, 1971, City Council authorized the Super- 
visor of Property and Insurance to negotiate the acquisition of Lot 
8, known as 438 East Cordova Street, which is located outside the 
project area, for the purpose of an exchange for Lot 11, subject to 
the owner of Lot 11 paying the difference in the market value of these 
properties . 


(Cont'd.) 
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Clause No. s (Cont'd.) 


438 East Cordova Street on Lot 8 (not required for the project), is a 
2 storey and basement frame building with a main floor area of 1,093 
sq, ft. and a 2nd floor area of 594 sq. ft., erected in 1889 on a site 
25' ?c 122', zoned M-2. This dwelling conteuLns 7 rooms, has 5 plumbing 
fixtures, a patent shingle roof, asbestos shingle exterior, concrete 
and brick foundation, concrete basement floor and is heated with an 
oil-fired hot water radiator system. The condition of the dwelling 
is good for age and type. This property is occupied by the owner 
and his family and they will be relocating elsewhere without obligation. 

Negotiations with the owner of 438 East Cordova Street confirm that he 
is willing to sell for the sum of $20,000.00 as of August 31st, 1971, 
subject to the owner retaining rent-free possession of the premises 
antil October 31st, 1971. 

452 East Cordova Street on Lot 11 (required for the project), is a 
Dne storey, no basement frame dwelling, with a main floor area of 
L,025 sq. ft., erected in 1889 on a site 25* x 122«, zoned M-2. This 
dwelling contains 5 rooms, has 4 plumbing fixtures, a patent shingle 
coof , siding exterior, concrete foundation and is heated by a gas space 
leater. The condition of the dwelling is average for age and type. 
This property is occupied by two single persons. It is proposed to 
demolish this dwelling when vacaint. 

Negotiations with the owner of 452 East Cordova Street confirm that 

le is willing to convey his property to the City at a value of $12,500.00 

3LS of August 31st, 1971, in exchange for Lot 8 (438 East Cordova Street) 

(Uid pay the City the sum of $7,500.00 representing the difference in 

value between these properties. The owner of 452 East Cordova Street 

;Ls George Edwin Donovan, President of Donovan Ltd., 449 East Hastings 

Street. 

'These prices are considered to be realistic rind are endorsed by the 
<;ity Solicitor. Sadd amounts have been reviewed by Central Mortgage 
iind Housing Corporation and the details of the transactions entered 
:.n their records. 


] ^COMMENDED that the Supervisor of Property and Insurance be author- 
.Lzed to complete these acquisitions and exchaaige of properties, 
! subject to the foregoing terms and conditions, at an overall net 
cost of $12,500.00, chargeable to Code 53l/l25l." 

You:: Board 


RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 


lioard of Administration, August 6, 1971 . . . (PROPERTY MATTERS - 5) 


( . Expropriation for Replotting Purposes 
3296 S.E. Marine Drive 


''he Supervisor of Property and Insureaice reports as follows: 

"On December 1, 1970, City Council received a report dated, 
November 20th, 19 70, from Board of Administration respecting 
a request from Mr. Tom Holmes, owner of Lots 7 & 8, Sub 1 
to 4 & 21 to 24, Block 10, D.L.'s 330 and 331, that his 
property be declared as commercial. Mr. Holmes appeared 
before Council in support of his contention. The following 
motion was passed by Councilj_ 

"That negotiations be commenced with Mr. Holmes with 
a view to acquiring his property." 

This property comprises two parcels, each approximately 74.3' x 
120* in size, zoned RT-2, Two Family Dwelling District, one lot 
being improved with a one-storey frame dwelling with full basement 
erected in 1928. The dwelling contains 5 rooms, 4 plumbing fixture 
has .a patent shingle roof, wood siding on the exterior walls, a 
concrete foundation euid is heated by aoi oil-fired hot water system. 

The iicquisition of this property has been discussed with Mr. Holmes 
on four occasions, including one meeting with the City Solicitor. 
In addition, two independent appraisaULs have been obtained. Mr. 
Holmes has consistently refused to discuss value based on the 
present zoning of this property. As earlier reports have indicated 
the original South Veincouver zoning was superseded June 6th, 1930, 
by the City's Zoning & Development By-Law #2074. 

By letter, dated June 2nd, 1971, to Mr. Holmes, an offer of 
$28,600.00 was confirmed. This offer is based on the higher of 
two independent appraisals. A copy of this letter is attached. 

Also attached is a copy of a letter from Mr. Holmes, dated July 5th 
1971, addressed to His VJorship the Mayor and City Council, wherein 
he requests further consideration be given to the amount of com- 
pensation for his property. 

After further consultation with the City Solicitor, it is proposed 
that this property be expropriated, it being noted that said 
expropriation will not preclude negotiations towairds a final 
settlement. 

RECOMMENDED: 

(a) that the offer of $28,600.00, made to the owner through 
the office of tJie Supervisor of Property and Insurance on 
behalf of the City, be confirmed as representing due 
compensation for the property to be acquired. 

(b) that, since the City has failed to come to an agreement with 
the owner to acquire the said property for the sum of 
$28,600.00, the said property to be expropriated and that the 
resolution submitted under 'motions' be passed. 


. . . Cont'd. 
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Clause 6 Cont'd. 


(c) that Professor E.C.E. Todd be appointed as the City's 
nominee to the Board of Arbitration to be constituted 
to determine the amount payable to the owner by reason 
of said expropriation. 


Your Board 


RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 


7. Acquisition For Provincial Courts 
(Vancouver) Complex 
238 - 242 Main Street 


The Supervisor of Property and Insurance reports as follows: 

"Reference is made to Item 2, Property Matters, February 9th, 
19 71, confirmed by Council February 2 3rd, 19 71, approving the 
expropriation of the remaining lands in Block 5, D.L. 196 
required for the new Provincial Courts (Vancouver) Complex, 
including Lot 8, Block 5, D.L. 196, 238 - 242 Main Street. 

These promises comprise a two-storey and non-basement frame 
building frontiuo on Main Street and having an area of 1,760 sq. 
ft. At the rear of the property there is a 1-5 storey non- 
basement frame dwelling with a main floor area of 375 sq, ft. 
The building fronting on Main Street is divided into tv/o retail 
stores on the ground level and a rooming house business consisting 
of twelve sleeping rooms, plus one room for the operator on the 
upper floor. 

These structures erected in 1900 are situated on a 25' x 120' 
lot, ironed CM-1 (Commercial), The rear dwelling contains 5 
rooms, has two plumbing fixtures, a patent shingle roof, stucco 
on exterior walls, concrete pier foundation and is heated by cUi 
oil circulating heater. The front building has 9 plumbing fixtures, 
a tar and gravel roof, stucco on exterior walls, a concrete 
foundation and the upper floor is heated by an oil circulating 
heater. 

Both of these improvements axe in poor condition and the two reted.1 
units are now vacant. The owner is currently collecting rent from 
the rear house and is renting the rooming house business on the 
upper floor of the front building to an operator. 

Following extensive negotiations with the owner, he has agreed to 
sell for tliu sum of $26,000,00, inclusive of all considerations, as 
of Aug, 31s I, 1971, This settlement is deemed rcaJ-istic and has been 
endorsed by the City Solicitor, 

RECOMr-lENDED that the Supervisor of Property & Insurance be authorized 
to acquire this property for the sum of $26,000,00 on the foregoing 
basis, chargeable to Code Mo, 442/1207 (Magistrates' Courts)." 

ydur Board 


RECOMMENDS tlie foregoing recommendation of the Supervisor of Property and 
Insurance be adopted. 
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Georgia Viaduct Replacement 

Agreement with Central Heat Distribution Ltd. 


Tljie Supervisor of Property ^ Insurance reports as follows 

"Reference is made to Item 4, lioard of Administration, Works .S< 
Utility Matters, June ^1, 1971, confirmed by Council June b, 1971, 
entillcid "Georgia Viaduct Ropl.-icemcnt - Contract I-io, 3 - Site and 
Laindscape DevelopincJit " wJicrcin approval v/as given to awarding a site 
and J.cvndscaue contract. 

The landscaping contract CiuLls for landscaping betv.een the Central 
iioat Distribution Ltd, building and the Georgia iicoinp of the Viaduct, 
The City purchased land from Central Heat Distribution Ltdo for 
construction of the westerly ^i.butment of the Georgia Ramp cind there 
is 5 feet betv;ecn the face of the Viaduct and the property line. 
There is approximately 8 feet from tlie property line to the Coj ipany ' 
building ajid the landscape architects' plans call for landscaping 
6 fceL of Central Heat Distribution Ltd,'s land. In ortler to lixnds- 
cape this area, it will be necessary to obtain an easement over this 
portion of the property allowing the City the right to landscape 
imd maintain the area between tlic property Ixne to within 2' of l-.iieir lu-luliiiT 
sind guaranteeing that the o\mcx will, if he disturbs the landscaping 
in any way, restore it to its former condition at his own expense. 

The owners have insisted that they retain the right to cancel the 
easement on six months notice in the event that the property is 
redeveloped cUid the easement areiv is required for building purposes. 
The City Engineer has no objection to this cl^\.usc, 

Ri;CO;..^iENDED that the City enter into an easement agreement v/ith 
Ccntrad Heat Distribution Ltd, at no cost to the City, on the 
above basis, drawn to the satisfaction of the City Solicitor on 
the foregoing basis," 

Ybur Board 

R^iCOI Diiii ;D3 tlje foregoing recommendation of the Supervisor of Property & 
isuriuice be adopted. 


9, Sales: 

Champlain Heights 

RECOMMENDED that the following applications to purchase received by 
the Supervisor of Property and Insurance be approved under the terms 
and conditions set down by City Council. These lots are marketed 
on the basis of fixed price in accordance with Council's instructions 
regarding the sale of single family residential lots in Champlain 
Heights . 


. . . Cont'd. 
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Clause 9 Cont'd. 


Re: Lot 24, D.L. 339, Plan 13659 

Situated S/S 49th Ave. East of Tyne St. 


Name 

John P. 
Mi chael 


Lot Approx. Size 


24 


43.5' X 120" 


Sales Price 


$12,700.00 


Terms 


Cash 


Re: Lots 38, 42 & 70, D.L. 339, Plan 13659 
E/S Toderick bet. 50th and 51st Avenues 


Montr oyal 38 

Estates 

Limited 


35 


158. 38 $14,750.00 


104.43 122.03 


City 
Terms 
@ 9% 


Alexander 42 
Cherkezof f 


50 113.32 
x 


50.01 112.26 


$13,800.00 


City 
Terms 
@ 9% 


Alexander 70 
Cherkezof f 


43. 34 X 113.53 
70 111. 84 


$14,000.00 


City 
Terms 
@ 9% 


Re: Lot 68, D.L. 339, Plan 13659 

S/S 51st Avenue bet. Tyne & Toderick Sts , 


Renda 68 44. 33 x 110.54 $14,500.00 City 

Develop- 104.65 131.03 Terms 

ments Ltd. § 9% 


10. Assignment of Lease, situated South-east 
Corner of Pacific and Howe Street 


The Supervisor of Property and Insurance reports as follows: 

City-owned Lot 3, Block 122, D.L. 541 was acquired for the 
Granville Bridge in 19 52 and leased back to the former 
owner A. A. Howatt for consecutive 5-year terms. The 
present lease will expire on August 12, 1972. 


. A.T'jrl i ^;.'l^■icn n-iG \"^.^v r'M'(->i vod I'or conR'^nt to nnr.i.'rn the prcront ler.i'o 
to ChMrli'^ .;u;tirirr. Kcr-isnin , f^crvicG st^.tior, operator, 20'''-8].5 Corr.vrell 
Street, the ;\'"!si rrront to be offectivo /\\ir-ust Int. 1973. 

Rr-lCOKi: ;i:DFP t}i?.t the f orei^oi T"'- roonent to rinnd r-n the hr ric" ]erife bo 
np')rcYi'!d f.iih.if-ct to the doouncnti; of ar.niriimnt beinf; r.nti r.f nrtory to 
the (Corporation Counnc] 

Ycvr 'iocrO 

RECOi'I'!''li'B" ■'•he fcrcroirr' reeormendp.ti on of the Huriervipor of Proforty ?nd 
Insu^'"':ee be ndooff^d. 
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11. Options to Repurchase - Redevelopment Project II 
Area A-5, Situated North of Hastings Street botn. 
Heatley Avenue and Clark Drive 

The Supervisor of Property and Insurance reports as follows: 

"Wells Cartage Limited, by letter dated June 28th, 1971, requested 
the Mayor and Council to consider a 3rd extension from July 1st, 
1971 of the requirement in their agreement to develop land 
purchased from the Urban Renewal partnership. This communi- 
cation was considered by Council June 29th, 1971 and was 
referred to the Board of Administration for report. 

A number of industrial sites were sold in connection with the 
above project in the early part of 1969. One of the conditions 
which applies to all sales in the Project is that 'purchasers 
will be required to enter into an agreement with the City of 
Vancouver to start development within eighteen months and to 
complete development within thirty-six months from the date of 
purchase'. It is noted that the City, on behalf of the 
Partnership, holds options to re-purchase these properties in 
case of default of any of the conditions of sale. 

A number of purchasers of these sites requested extensions of 
the development clause in their respective purchase agreements 
and an extension of six months was granted by Council by 
Resolution dated September 29th, 1970. A further and final 
extension of six months was granted by Council by Resolution 
dated February 9th, 1971 and the purchasers were advised that 
this would be the final extension. 

The matter of the Wells Cartage Limited request and one other, 
was considered by the Redevelopment Co-ordinating Committee at 
a meeting on July 13th, 1971. The Committee, in view of the 
fact that these purchasers have had a period of 2| years to 
put development upon their lands, recommended that no further 
extensions of the time limits for development should be granted 
to purchasers in this area. The actions of the Co-ordinating 
Committee were based on the fact that the Urbi.n Renewal 
Activities in Area A-5 were to upgrade the Industrial Area by 
the acquisition and removal of residential and sub-standard 
industrial buildings and the resale and development of the 
property. The reason for the option to repurchase was to ensure 
redevelopment of the sites. 

It was further recommended that these purchasers be advised by 
the Supervisor of Property and Insurance of the intent to 
exercise the options to repurchase within 90 days of the 
previously extended development dates unless development is 
commenced within that time. The owners have been advised of 
the Redevelopment Co-ordinating Committee's recommended actions. 

RECOMMENDED that no further extensions of the development 
clause in the sales agreement with Wells Cartage Limited be 
granted and it is further recommended that all purchasers of 
sites in Area A-5 of Redevelopment Project II be advised by 
the Supervisor of Property and Insurance of the City's intent 
to exercise its options to repurchase within 90 days of the 
extended development dates, unless developmert is commenced 
within that time." 

Your Board RECOMMENDS the foregoing recommendation of the 
Supervisor of Property and Insurance be adopted. 



Board of Administration, August 6, 1971 


(PROPERTY - 10) 


12, Establishment for Highway 
N/E corner 55th Avenue and 
Inverness Street 


The Supervisor of Property and Insurance reports as 


follows : 


"Lot 30, Block 28, D.L. 200, situated on the North-east 
corner of 55th Avenue and Inverness Street vas acquired 
by Tax Sale in 1920 at a cost of $42.58. This property 
is 20' X 118.5' and has been reserved from sale for road 
purposes to eliminate the jog at the intersection. 

The City Engineer has now requested that the triangular half 
of the lot, as shown outlined red on plan marginally numbered 
LF 5470, be formally established for highway purposes. A 
formal resolution covering this establishment will be 
forwarded to Council. 

RECOMMENDED that the portion of Lot 30 except the north 
10 ft. now lane Block 28, D."L. 200, as shown outlined red 
on plan marginally numbered LF 5470, be established for 
highway purposes, the pro-rata Tax Sale cost of $21.29 
to be charged to the City Engineer's account." 

Your Board RECOMMENDS the foregoing recommendation of 
the Supervisor of Property and Insurance be adopted. 


FOR ADOPTION SEE 


PAGE(S)....^^^^^^-^ 


0^ 
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REPORT TO COUNCIL 
STANDING COMMITTEE OF COUNCIL ON GENERAL PURPOSES 

JULY 29. 1971 


A meeting of the Standing Committee of Council on General 
Purposes was held on Thursday, July 29, 1971, in the No. 1 
Committee Room, City Hall, at approximately 11:00 a.m. 


PRESENT : 


ABSENT : 


Alderman Broome (Chairman) 
Aldermen Adams, Bird, Hardwick, 

Phillips, Rankin and 

Sweeney 

His Worship the Mayor (on Civic Business) 
Alderman Calder 

Alderman Linnell (Leave of Absence on 

account of illness) 

Alderman Wilson 


CLERK TO 

THE COMMITTEE: D. Scott 


Adoption of Minutes 

The Minutes of the meeting held April 29, 1971, were adopted 


The following matter is submitted for the information of 
Council . 

INFORMATION 

1. Election Matters 

The Chairman proposed the following rules for conducting the 
series of meetings on elections and the form of government: 

(a) that only the matters, or variations or modifications 
of the matters, presently before the Committee 
respecting election reforms would be considered, 
however, if a Member wished to bring up a new 
matter, it must be done by written submission. 

(b) the Committee should not in a general way receive 
delegations except in particular cases where, at the 
instance of a Member, the Committee should decide 
differently. 

Consideration was given to election matters in the order in which 
they appeared on the tabulation prepared by the City Clerk's 
office . 

Recommendations which the Committee will arrive at later 
on other aspects may be found to be in conflict with previous 
recommendations, in which event differing points of view 
will have to be reconciled. Therefore, your Chairman feels 
it would be better to submit the report to Council at a later 
date when discussions have progressed further. 


The meeting adjourned at approximately 11:45 a.m. 


* -^t ^ -x- -x- 


FOR ADOPTION SEE PAGE(S) ...1211 
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July 29, 1971 
ELECTION MATTERS 


REPORT TO THE STANDING COMMITTEE 


OF COUNCIL ON GENERAL PURPOSES 


The Standing Committee of Council on General Purposoc met 
oh July 29 to consider election matters, and the following members 
of Coxxncil were present: Alderman Broome (Chairman); Aldermen 
Alams, Bird, Hardwick, Phillips, Rankin and Sweeney. 

The decisions of the Committee to date are as follows: 

A. Deposit 
( i ) Mayor 

RECOMMENDED that we request a Charter amendment to 
provide for a $300 deposit from each Mayoralty 
candidate, to be returned in full provided the 
candidate receives ^io of the total votes cast. 
(5 votes cast in favour and 2 opposed) 
(ii) Alderman and Park Commissioner 

RECOMMENDED tha b no deposit be required from 
candidates running for the Ofl'ice of Alderman or 
Commissioner of the Park Board. 

(6 votes cast in favour and 1 opposed) 

B. Nominators 
( i ) Mayor 

RECOMMENDED that a Charter amendment be sought 
whereby a candidate for Mayor be responsible for 
securing the signatures of 25 persons whose names 
appear on the current List of Voters. 

(4 votes cast in favour and 3 opposed) 
(ii) Alderman and Park Commissioner 

RECOM]VIENDED that there be no change in the number 
of nominators required for the candidates for the 
Offices of Alderman or Commissioner of the Park 
Board. 

(4 votes cast in favour and 3 opposed) 
(At this point. Alderman Adams left the meeting to attend 
to other Civic business.) 

. . . cont ' d 
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C. Mayoralty Candidate to have held 
an Elective Position Previously 

RECOMMENDED that the proposal that the Mayor must have 
held an elective position previously be not adopted. 

(6 votes cast in favour and none opposed) 

D. Qualifications of Candidates 

RECOMMENDED that there be no other changes in the quali- 
fication requirements for the candidates for the Offices 
of Mayor, Alderman or Commissioner of the Park Board. 
(6 votes in favour and none opposed) 

CONSIDERATION 

E. Ballot Papers 

(i) Rotating: Ballot 
MOVED, 

THAT the names on the ballot be rotated so 
that each name appears in the first position at 
regular intervals without destroying the alphabeti- 
cal order in any other way. (Tie vote) 
The foregoing Motion was put, a tie vote resulted 
and the matter will therefore be reported to 
Council for CONSIDERATION. 

(3 votes in i'avour and 3 opposed) 

INFORMATION 

(ii ) Use of "Common Name" 

RESOLVED that the question of the use of a common 
name and the number of given names to be used on 
the ballot be referred to the City Clerk for report 
back to the Committee. 

(6 votes in favour and none opposed) 


* * -X- -X- -x- 
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MINUTES JULY 21. 1971 


OFFICIAL TRAFFIC COMMISSION 


A meeting of the Official Traffic Commission was held in the No. 1 
Committee Room, Third Floor, City Hall on Wednesday, July 21, 1971> 
at approximately 3:30 p.m. 


PRESENT : 


ALSO PRESENT 


Alderman Rankin, Chairman 
Commissioner Ryan 

Superintendent Oliver, City Police Department 
Mr. R.C. Boyes, Assistant City Engineer, 
Traffic and Transportation 
Mr. J.S. Stearman, Board of School Trustees 
Mr. G.T. Campbell, City Prosecutor's Office 

Mr. J. Plaskett, Vancouver Traffic and 

Safety Council 
Mr. W.H. McLachlan, Vancouver School Board 


CLERK : 


D. Scott 


Adoption of Minutes 

The Minutes of the meeting held May 26, 1971, were adopted. 


1. Pedestrian-Actuated Signal: 
Prior/Venables at Campbell 

Under date of June 28, 1971j a petition addressed to the Greater 
Vancouver News Media from concerned mothers in the Raymur Community 
was received. 

In a report dated July 15, 1971, the City Engineer advises that 
checks on the total section of the Prior/Venables route from Gore 
Avenue to Clark Drive since the June 1971 opening of the first 
Georgia Viaduct ramp indicate the following: 


"a. TRAFFIC VOLUMES 



Morning 

Average Non- 

Evening 


Rush 

Hour 

Rush Hour 

Rush 

Hour 


(8A.M. 

-9A.M.) 



(4P.M. 

-5P.M.) 


E^ 


E^ 

W/B 


V/B 

Before New Viaduct opened 

700 

720 

360 . 


890 

460 

After New Viaduct 

650 

950 

m 

A30 

1100 

500 

PEDESTRIAN VOLUMES 







After New Viaduct opened 

(12A.M 

.-1P.M.) 


-5P.M.) 

(9A.M. 

-5P.M.) 


Total pedestrians crossing 

Prior Amiable s at Campbell 28 9 95 

Crossing difficulties have been experienced in the evening rush 
period, however vehicle speeds were not observed to be excessive 
during the observation periods. During the morning rush hours 
there is an increase in traffic of 30^ inbound on Prior/Venables 
and approximately 23^ outbound in the evening rush hours. 


/continued. . . 
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Official Traffic Commission July 21, 1971 

Clause 1 continued 


It is anticipated that after November 1971, when the second ramp to 
the New Georgia Viaduct is opened, off-peak traffic volumes will 
create similar conditions to those now being experienced in the 
evening rush hour. In view of this, the City Engineer feels it is 
necessary to create regular gaps in the traffic in order to provide 
better pedestrian crossing opportunities on the section of Prior/ 
Venables between Clark Drive and Gore Avenue by installing a 
pedestrian-actuated traffic signal; the most suitable location for 
a signal being at Campbell Avenue. As part of the initial 
installation it is not proposed to install vehicular actuation on 
Campbell Avenue, however this provision may have to be added later 
as volumes on Prior /Venables increase and cause increasing delay to 
vehicles entering from Campbell Avenue. 

The City Engineer recommended that a pedestrian-actuated signal be 
installed at Prior/Venables and Campbell Avenue, and that a sum of 
$5,500.00 be allocated from the Traffic Control Reserve Fund for 
this work. 

Mr. Boyes, with the aid of a plan, reviewed the Engineer's report. 

RECOMMENDED that the foregoing recommendation of the City Engineer 
dated July l5, 1971, respecting the installation of a pedestrian- 
actuated signal at Prlor/Venables and Campbell at a cost of $5,500.00 
allocated from the Traffic Control Reserve Fund, be approved. 

A delegation from the Raymur Mothers was present at the meeting, and 
Mrs. 0. Strauman thanked the Commission for recommending the 
installation of this pedestrian-actuated signal. 


2. Bus Stop and Shelter on the East Side 
Cambie Street, North of 59th Avenue 

With respect to a complaint received from Mr. and Mrs. Deutsch of 
7ij.70 Cambie Street, the City Engineer, under date of July 9, 1971, 
reports as follows: 

Mr. and Mrs. Deutch, of 74'70 Cambie Street coii9>laln that with 
the paving of the east roadvay of Cambie Street the northbound bus stop 
and bus shelter, nov on the centre boulenrard of Cambie Street north of 
59th Avenue, will be moved to the east boulevard of Cambie Street In 
front of their residence. They feel the shelter Is unsightly and will 
obstruct their view, and suggest the bus stop be moved to the south side 
of 59th Avenue in front of two commercially zoned vacant lots, or to the 
north of 58th Avenue adjacent the Langara Golf Course, where there are no 
residences at present. Their submission Is supported with the signatures 
of three neighbours. 

The relocation of the bus stop at 59th Avenue from the centre 
boulevard to the east boulevard of Cambie Street is due to the paving of 
the east roadway, which will be used by the buses when conpleted. It is 
a natural step and was foreseen when the bus shelter was located here. 

The stop arrangement on this section of Cambie Street was adopted 
in 1957 in order to give the most convenient service to the particular (sub- 
division) development of the area. At that time, because of a transfer 
movement, a stop was not located at 50th Avenue but there is one there now. 
The next two streets, 54'th and 57th Avenues being four and three blocks 
apart reapectively, are best served by the provision of double stops at each 
interseotion. From 57th Avenue to Marine Drive, a normal selective stop 


/continued. 
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Clause 2 continued 


pattern was applied, with the exception of 58th Avenue vrtiich is open to the 
east only. It was felt that better service is given by establishing a 
double stop at 59th Avenue particvilarly in view of Pearson Hospital on 59th 
Avenue west of Gamble and the Crippled Childrens' Hospital on 59th Avenue, 
east of Canbie Street. 

Mr. and Mrs. Deutch make two suggestions. The first is to relocate 
the northboxmd stop at 59th Avenue to 58th Avenue. This preposal cannot be 
recommended since it would break the selective stop pattern and reduce direct 
access to the Hospitals. The latter point being largely the reason for 
establishing the (extra) southbound stop at 59th Avenue in 1957» 

The second suggestion is to move the stop to the south east corner 
of Gamble and 59th Avenue. This is not appropriate from a safety point of 
view. The farside location is selected, where feasible, to get away from the 
hazard of pedestrians crossing in front of the bus in the stopped position. 
Furthermore, it removes the conflict between right turning vehicles and buses 
leaving the stop. Fforeover, while the commercially zoned property on the south 
east corner is not developed at this time, development could produce a further 
request to relocate the stop back to its present (standard) location. 

The bus shelter is intended primarily to serve the bus patrons gener- 
ated by the Pearson Hospital, the Crippled Childrens' Hospital and the Amherst 
Rest Home, In the downtown direction, and is appropriately located for this 
purpose. 

^f^s. Deutch has been advised verbally that Departmentally we consider 
the farside location at 59th Avenue to be the most appropriate location for the 
northboxmd bus stop and shelter. We advised her, however, that we would adjust 
the shelter to south of its usual location and centre it on her south property 
line, between her lot and her neighboinr's, to minimize its impact. Mrs. Deutch 
does not favour this proposal. 

This matter appears to be mainly a conflict between the degree of 
public service performed by a bus stop and shelter at the existing location, 
and the amount of inconvenience which it may cause the residents. 

Accordingly, it is RECOMMENDED that the bus stop on the east side of 
Cambie Street north of 59th Avenue not be relocated at this time. 

The matter of the bus shelter is referred for consideration. 


Mr. Boyes, with the aid of a plan, explained the reason for having 
to move the bus stop and advised that the matter of the bus shelter 
was submitted for consideration of the Commission. 

Mrs. Deutsch appeared before the Commission and explained the reason 
for requesting the relocation of the bus stop and the shelter. 

After due consideration, it was 

RECOMMENDED that the recommendation of the City En^uneer cotitainod 
in his report dated July 9, 1971, be adopted. 

FURTHER RECOMMENDED that the bus shelter be removed when the east 
roadway is improved, and the matter be reviewed six months 
thereafter, at which time the City Engineer will report back to the 
Commission. 


/ continued. 
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3. Request for Traffic Light: 

10th Avenue and Camosun Street 

Under date of March 2i|, 1971, Our Lady of Perpetual Help School 
requested that a traffic light be placed at 10th Avenue and Camosun 
Street . 

In a report dated July 7, 1971, the City Engineer advised that at 
this intersection there is a marked and signed school crosswalk, 
together wi th a school safety patrol. He stated that the conditions 
have been examined at this location, giving consideration to a 
possible signal installation and a school patrol operated crossing 
device. However, on the basis of signal warrant, which gives 
consideration to pedestrian volumes, accidents, delays, etc., he did 
not recommend a pedestrian-actuated signal at this time and set out 
the reasons for this decision. 

In the matter of violations of school crossing signs, the Police Traffi 
Superintendent advises that their School Patrol Squad has carried out 
a survey at this intersection and feels that the present signing and 
the School Safety Patrol are adequate control at this location. The 
Superintendent further advises that selective enforcement of speeds 
in this area has been directed. 

The City Engineer recommended that a traffic signal not be installed 
at 10th Avenue and Camosun Street. 


RECOMMENDED that the recommendation of the City Engineer contained 
in his report dated July 7, 1971, respecting a traffic light at 
lOth Avenue and Camosun Street, be adopted. 


Traffic Control Signals - Proposed 
New Locations and Modifications 

Under date of July 9, 1971, the City Engineer submitted the following 
report : 


I.. PROPOSH) NEW SIGNALS 


Detailed studies hove been carried out to determine those 
intersections which now warrant signal control. On the basis of 
these studies, it is proposed that traffic control signals be In- 
stalled at the following locations :- 

A, General 


B, Pedestrian Signal 

In order to relieve pedestrian crossing difficulties on Denman 
Street, It Is proposed that a pedestrian signal be Installed In 
the commercial area between Robson and Davie Streets. The most 
appropriate location for this signal is at Nelson Street. The 
estimated cost is $7,100. 


It was 


Estimated Cost 


(l) Gore and Pender Streets 

(il) Dunbar Street and King Edward Avenue 


$ 7, ADO 
8.500 

$15,900 


/ continued . . . 
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Clause \\. continued 


II. MODIFICATIONS - TO EXISTING SIGNALS 

The follo\*lng intersections require an up-dating of the existing 
signal plant to provide a more efficient traffic control arrangement. 
The signal at Renfrew and McGlll Streets will be changeci from a mechani- 
cal semi-actuated controller to a semi-actuated electronic controller to 
provide pedestrian actuation. Recent changes in the alignment of 
Robson Street at Beatty Street require the provision of additional 
signal equipment. 

Location 

Estimated Cost 

(i) Renfrew and McGill Streets % 3,800 

(11) Beatty and Robson Streets 3.000 

% 6,800 

AccordlJigly, it is RECOMMENDED that the above signal work be 
approved and a sum in the amount of $29,800 be allocated from the Traffic 
Control Reserve for this work. 

Mr. Boyes reviewed the report for the information of the Commission 
and advised that with respect to Item B, the pedestrian signal would 
include vehicular actuation at Melson Street. 

After due consideration, it was 

RECOMMENDED that the foregoing recommendation of the City Engineer 
contained in his report dated July 9, 1971, be adopted. 


5. Seasonal Placement of Signs at 

Playground and School Crosswalks 

At the last meeting of the Official Traffic Commission it was 
recommended 

"that the City Engineer submit a report to the Commission on the 
seasonal placement of signs at playground and school crosswalks." 

In a report dated July 9, 197^1, the City Engineer advised that it is th 
resent practice to remove all playground crosswalk signing (leaving 
M.P.H. signs on local str^eets) from late October to early May each 
ear. The school crosswalk signing dui^ing summer vacation is also 
emoved, leaving the 20 M.P.H. signs in place on local streets. The 
ngineer advised the estimated co.sts of the seasonal placement of 

_hese signs for the 1970-71 year are: 

Playgrounds $1,700.00 
School Crosswalks 000.00 

Vhe City Engineer set out reasons w.hy he felt that playground cross - 
valks should be retained year-round and why school crosswalks should 
te removed during the summer vacation. He recommended: 


(a) Playground crosswalks be retained throughout the year. 

(b) School crosswalks bes removed during the summer vacation 
as is currently the practice. 


/continued . 
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RECOMMENDED that the foregoing recommendations of the City Engineer 
under date of July 9, 1971? be adopted. 


6. Parking Exemption Decals 

In a report dated June 28, 1971? the City Engineer advised that the 
Special Committee considering parking exemption decals recommended 
that a parking exemption permit be approved for William Varey, 
88i| Livingstone Road, R.R. #3, Langley. 

RECOMMENDED that the recommendation of the Special Committee re a 
parking exemption decal be adopted. 


7 . Hoardings - Block 52 

At the last meeting of the Official Traffic Commission, it was 

"RECOMMENDED that Superintendent Oliver check on any parking 
infractions that might occur and that the City Building 
Inspector be requested to report on the hoardings surrounding 
the Block 52 development as to whether or not they are in 
conformity with the agreement and in accordance with the 
By-law. " 

Under date of July 16, 1971? the City Building Inspector advised 
that on June 16, 1971? his Inspection Service checked on conditions 
with regard to the hoardings at Block 52. It was found that the 
hoardings were all in accordance with the Street Occupancy Permit 
issued originally in 1970« 

After due consideration, it was 

RECOMMENDED that the report of the City Building Inspector dated 
July 16, 1971? be received. 


8. Complaints re Boulevard Parking: 
East India Carpets Ltd 

Alderman Rankin brought to the attention of the Commission a complaint 
received from Mr. A. Sidhoo of East India Carpets Ltd., with respect 
to parking infractions adjacent to and across from his business, 
more specifically the boulevard in front of Western Outboard and 
Equipment Limited. 

Mr. Boyes stated that as he had only just received a copy of the 
letter from Mr. Sidhoo dated July 19? 1971? he could not report 
fully on the matter. However, with the aid of a plan, he advised 
of the problem that is existing in this area. 

As a result of a former complaint from this Company, Superintendent 
Oliver advised that certain enforcement action had taken place, 
however due to lack of manpower he had not been ab] e to give constant 
attention to these parking infractions. 

Mr. Boyes advised that Western Outboard have a crane for lifting 
boats and engines and this, too, is creating a prol)lem. He stated 
he would determine if the owners have a permit for the use of this 
crane . 


/ ooiitiiiued. . . 
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After due consideration, it was 

RECOMMENDED that the City Engineer be requested to report further on 
the overhead crane and that Superintendent Oliver be requested to 
continue enforcement of the parking infractions. 


A general discussion followed on the following two topics, but no 
action was taken: 

1. Increased use of bicycles on city streets. 

2. Removal of cars by towing companies in the i|-6 and 7-9 
"No Parking Zones". 


The meeting adjourned at approximately ij. rl+O p.m. 


FOR ADOPTION SEE PA6E(S)..J2^ 



CITY OF VANCOUVER 


SPECIAL COUNCIL MEETING 


A Special meeting of the Council of the City of Vancouver 
was held on Tuesday, August 17, 1971 in the No. 1 Committee 
Room, at approximately 9:15 A.M. 


CLERK TO THE COUNCIL; R. Thompson 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Wilson, 
SECONDED by Aid. Sweeney 

THAT this Council resolve itself into Committee of the 
Whole, His Worship the Mayor in the Chair. 


Centennial Project - Proposed Archives 
and Museum Storage Building 

The Board of Administration, under date of August 16, 1971, 
reported as follows: 

'The City Building Inspector reports as follows; 


"On M'Trch 16, 1971 Council approved a resolution that the architects be 
authorized to proceed with working drowinqs for the Archives BuiKling, 
subject to the v;holc proqram outlined in the resolution being revised 
to bring the total estimated cost within the aniount of money available, 
namely $ 1 , 1 Vf,000.00. 

On June 29, 1971 Council received, for inforinntion, a report outlining 
the proposed schedule of preparation of working drawinqs and calling for 
tenders, and directed that this program for carrying cut the work proceed 
according to plan. 

The following tenders were received, each accompanied by the required 
contractor's Bid Bond:- 


The tenders were examined and found to be in order. The 1 ov/ost ti::ndcr is 
that of H. liaebler Co. Ltd. 

Bidders v;ere required to quote a separate additional price for Intrusion 
Alarm devices. These prices ranged from $'f,930 to $ij,700. The price 
quoted by H. Haebler Co. Ltd. was $5,000, and is acceptable. 


PRESENT: 


His Worship the Mayor 
Aldermen Bird, Broome, Calder, 

Phillips, Rankin, Sweeney, 

Wilson 


ABSENT : 


Aldermen Linnell (Leave of Absence - 

Illness) 

Adams, Hardwick 


- CARRIED 


H. Haebler Co. Ltd. 

Narod Construction Ltd. 

Pacific Coast Construction Co. Ltd. 

Cana Construction Co. Ltd. 

Laintj Construction and Equipment Linn' tod 

Oawson and Mall Limited 

Janin V/estern Contractors Limited 

Biely Construction Co. Ltd. 


$1,0?3, '(82.00 
$1 ,0/i9,13'i.00 
$1 ,0:^1^730.00 
$1 ,077, OJO, 00 
$1,101,277.00 
$1 , I0'f,9ii0.00 
$1 , I 3'J,000.00 

$1 , i6'f,ooo.oo 


cont'd. 
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Centennial Project - Proposed Archives 
and Museum Storage Building (cont'd) 

On the basis of tho lov/ tender, the estimate for the project is as follov/s: 

(a) Building contract, including Intrusion Alarm system $ I ,033,';-32.00 

(b) Architects' and Consultants' fees 77,000.00 

(c) Miscellaneous expenses, e.g. surveys, soil 

investigation, telephones end intrusion alarm 
alterations, fire protection equipment, legal 

notices, etc. 7,100.00 

(d) Contingencies 10,000.00 

(e) Unappropriated (subject to further report) I ],'M8. 00 


Total $]jMf,000.00 


As reported previously, the Comptroller of Accounts advised that the funds 
available for this p:roject are $1 , |if'i,000.00, made up of a Federal and 
Provincial contribution of $000,000.00 and the City's share of $26'f,000.00. 
This amount of $26'>,000.0Q has been provided in previous Supplementary 
Capital Budgets. 

It is RECOMHSNDEO that City Council: 

(1) Approve the foregoing appropriations from the Centennial Project 
funds. 

(2) Accept the tender of H. Macbler Co. Ltd. in tho amount of 

$ 1 ,033,':C2. 00 and enter into a contract \:\th them for construction 
of the building, such contract to be satisfactory to the Corporr. t i on 
Counsel, 

(3) Authorize the City Treasurer to return the Bid Bonds of the 
unsuccessful bidders, 

YOUR BOARD RECOMMENDS that the foregoing rccomrr^cndations of the City 
Building Inspector be adopted, • 

MOVED by Aid. Sweeney 

THAT the foregoing Board of Administration report with the 
recommendations, dated August 16, 1971, be approved. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Phillips 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid. Phillips, 
SECONDED by Aid. Calder, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 


The Council adjourned at 9:16 A.M. 


FOR ADOPTION SEE PAGE(S) 
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The foregoing are Minutes of the Special Council meeting 
of August 17, 1971, adopted at the meeting on August 24, 
1971 . 
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CITY OF VANCOUVER 

REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver was hold 
on Tuesday, August 24, 1971, in the Council Chamber at approximately 
9:30 A.M. 

PRESENT : His Worship the Mayor 

Alderman Adams, Broome, Calder, Hardwick, 

Phillips, Rankin, Sweeney and Wilson 

ABSENT : Alderman Bird 

Alderman Linnell (Leave of Absence - illness) 

PRAYER The proceedings in the Council Chamber were opened with 
prayer . 

'IN CAMERA' MEETING The Council agreed to an 'In Camera' meeting 

later this day. 

ADOPTION OF MINUTES 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Calder, 

THAT the Minutes of the Regular Council meeting dated 
August 10, 1971 be adopted, except for the item dealing with 
Cassiar/Highway 401 (Charles and Williams Streets) contained on 
pages 16 to 18, which item be held for adoption later. 

- CARRIED 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Broome, 

THAT the Minutes of the Special Council meeting dated 
August 17, 1971, be adopted. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Broome, 

THAT This Council resolve itself into Conunittee of the Whole, 
His Worship the Mayor in the Chair. 

- CARRIED 

UNFINISHED BUSINESS 

1 . Certain Local Improvements 
on Special Grounds 


At the Special Council meeting on July 29th, following the 
Court of Revision, the following resolution was passed relating 
to certain local improvement projects which the administration 
was recommending be proceeded with on special grounds: 

"THAT Items Nos . 40, 41 and 42 be referred to a subsequent 
meeting of Council for further consideration, at which 
time the Board of Administration report ol' July 19, 1971 
'Local Improvements on Special Grounds', be also con- 
sidered, and that the Traffic Engineer be present during 
the consideration". 

The Council further considered the report of the Board of 
Administration dated July 19th, 1971, and considered the 
following projects: 

(a) Pavements and Curbs, Knight Street from 49th Avenue 
to 57th Avenue. 

(b) Pavement and Curbs, Rupert Street I'rom 1st Avenue to 
2nd Avenue on the E/S and from Gravelcy Street to 2nd 
Avenue on the W/S 

(c) Pavement and Curbs, 49th Avenue I'rom Oak Street to Kim 
Street on the N/S and from Oak Street to Mai'ino Crescent 
on the S/S 


cont 'd 


5of 


HQCi 


Regular Council, August 24, 1971 2 

UNFINISHED BUSINESS (cont'd ) 

Certain Local Improvements 
on Special Grounds (cont'd ) 

MOVED by Aid. Rankin, 

THAT the project for pavement and curbs on Knight Street from 
49th Avenue to 57th Avenue be approved but all costs be paid out 
of General Revenue, 

- LOST 

MOVED by Aid. Broome, 

THAT the project for pavement and curbs on Knight Street from 
49th Avenue to 57th Avenue be proceeded with on Special Grounds. 

- LOST 
(Not having obtained 

the required 8 votes) 

MOVED by Aid, Broome, 

THAT the project for pavement on curbs on Rupert Street from 
1st Avenue to 2nd Avenue on the east side and from Graveley Street 
to 2nd Avenue on the west side be proceeded with on special 
grounds , 

- CARRIED BY THE 
REQUIRED MAJORITY 

MOVED by Aid, Broome, 

THAT the project for pavement and curbs on 49th Avenue from 
Oak Street to Elm Street on the north side and from Oak Street 
to Marine Crescent on the south side be proceeded with on 
special grounds, 

- CARRIED BY THE 
REQUIRED MAJORITY 

MOVED by Aid, Broome, 

THAT the City Engineer be authorized to call tenders for 
the foregoing three projects. 

- CARRIED 

Parking Restrictions 

Alderman Hardwick requested a report from the City Engineer 
on the policy of determining installation of 7:00 A,M, to 9:00 A,M. 
and 4:00 P,M, to 6:00 P,M, parking restrictions, e,g, are 
residents affected notified, do they have any rights of appeal, etc. 


2, Social Service Department: Establishment of 
Financial and Administrative Services Division 
and Social Services Division 

The Council considered the following Board of Administration 
report of July 23, 1971, which was tabled on July 27th to give 
the Municipal and Regional Employees' Union an opportunity to 
consider it: 

"Tour Board has received the following' report from t1i« Director of 
Welfare Services i 

"ITEM I _ Total Departmental Staff Renulrenient 

On October 22, 1970, Coixncil when dealing: with the Hoard of 
Administration report of September 25 » 1970 apj^roved a total 
of 191 positions for tJie Department, exclusive of Taylor 
Manor and Pacific Hostel staff and Public Health Nurses 
seconded from the Health Department, By that report, it was 
also established that 129 positions would be required for Mie 
Financial and Administrative Services Division. 

Since my appointment, the positions have been j-eviowed and as 
a result I recommend the followinp' peimnnont Depai-tmoiita 1 
establishment 1 

cont 'd . . . 
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UNFINISHED BUSINESS (cont'd ) 

Report on Social Service Department 
(continued) 


Director 
Systems Analyst 
Staff Trainer 

Financial & Administrative 

Services Division 
Social Sei^ice Division 

City Positions 

Provincial Positions 

Taylor Manor Staff 
Pacific Hostel Staff 
Public Health Nurses 

Total Department Establishment 


Re commend ed 

1 
1 
1 


l'*0 

21 
27 

12 

17 

8i 


191 


Oct. 22/70 
Author! y,a t i on 

1 
1 


1 29 

33 
27 

12 

17 
8'. 



191 


07:' 

228^ 


Details are shown on the attached Appendices 

ITEM II - Implementation of Financial and Admlnl s tra t i vo 
Servicos DlvisioTi 

Considerable prof^ress has boon made on t ho ostabl I shinon < of 
the Financial and Admini.stra ti ve Services Division. Tlio 
Division Head, Mr. H.I. McLean, was appointed on Februf»ry 1, I07.I 

The Division has been orf^anii'.ed into throe brnnchos, namely « 

(i) Clerical Services 

(ii) Financial Services 

(iii) Accovmting- Services 

Branch Heads have been appointed for Financial Services - 
Mr. F. Hoptinfi'; and for Accounting' Services - Mj-. A. Tn^lis. 
I anticipate that the Clerical Services Uranch Head will he 
appointed within tho next. two weeks. 

With the assistance of the Systems Analysts many unnecessary 
procedures have been eliminated, and a system evolved which 
will provide for more effective use of staff, better control 
over eligibility and issue and a faster service to applicants. 

This Division has assumed responsibility for: 

(i) providing: all administrative and clerical services; 

(ii) receiving: applications, establishing- e 1 i f, Ibi 1 i ty , 
recommending' and issuing' allowances; 

(iii) preparing: and rendering accounts to obtain 
reimbursement of monies disbursed, approval of 
accounts payable, preparation of Canada Assistance 
Plan claims; 

(iv) othoT- related duties; 

in accordance with the recommendations include*! in ihe Hoard ot 
Administration report of September 25. 1^70 and approve<i l>y 
Council resolution of October 22, 1Q70. 


cont 'd . 
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UNFINISHED BUSINESS (cont'd) 

Report on Social Service Department 
(continued) 

Clerical Services Branch 

The recommendations In previous reports have be«m implomentod, 
particularly in the Records Branch whoro a new fllinf^r system 
has been Installed, Review of other clerical processing: is 
still in pro^rress, 

Accotintlnfr Services Branch 

Personnel to fill the permanent positions previously approved 
for this Branch are still bein^;- selected. Consldorable assist- 
ance has been given by the Director of Finance and members of 
the Data Processing' Branch, Review of procediires continues. 

Financial Services Branch 

Financial assistance will be provided to people in need through 
the existing five District Offices - namely: East, North, South, 
West and Single Men's. Investigation is cirrrentlv in process 
relative to relocation of the Nortli District Ofi'l-^o outside oV 
the 8th Avenue Building. Within (he next six months a careful 
roview of the Single Men's District Office operation will be 
completed wlhich may result in older indigont single men being 
transferred to the other four District Offices. 

Each Diatrlci Office will contain three sections, namely: 

(i) Financial Aid Section 

(li) Clerical Services Section 

(ill) Rehabilitati on Services Soctlon 

There will be no Unit Directors. I'Xinftiona 1 snporvision 
will be exercised 1'rom Central Office. This is iii essential 
change in management lines to ensure <:onsistency throngliont the 
entire Department. Considerable inconsistency has existed 
between Units in the past. 

Tlio Financial Aid Section in each District Office will be staflVd 
by one or more Social Service Assistants lA (the working super- 
visors) and a number of Social Service Assistants I in accordance 
with rated volume of cases handled. 

( a ) Implementation Action 

It would be impossible to implement the new «iystem In 
all District Offices at the same time. AcooTtil n/;! y , it 
was decided to select tJie East District Office .-»s the 
•prototype' and test the new system for TO to ■'('') days 
commencing on June ik , 1971. Following the lest i>ori od , 
all District Offices will be staffed and operating on the 
new system by approximately August 23, 1971. 

( b) Responsibilities of So<^lal Service Assistant s 

Tfie Social Service Assistants In each Dlstrlrt Office 
will be responsible for: 

(l) assisting In completion of Sodnl Assist. -»nce 
appl 1 ca ti ons ; 

cont 'd . , , . 
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UNFINISHED BUSINESS (cont'd) 

Report on Social Service Department 
(continued) 

(il) adviaiTi(^ .ippHcfmt wlio MieT 1m> Is ell^-Iblr; flow 
miicli assis<aTice Tie will I'ecolvo; when (o oxpoct 
first clieqiie ; tlie rospoTisibil i tios o 1" 
applicant to keep Department iTiformed oT rliaiif^es 
in fdnancial circumstances, residence, etc.; 

(iii) issiiinp' emerj^ency assistance, If roqiiircsd, beforo 
first clieqiio is available; 

( iv) conipletinj^ application for medical cov'>ra/v<J» It 
applicable ; 

(v) preparinj^ Identification Card; 

(vi) completing Social Data l''orm. 'I>ils is a tiew form 
wbich has been specially desi(^Tied to provid(> 
basic information on applicant's potential for 
employment ; 

(vii) In case of i-e,jecllon, to pi'ovide applicant, in 
writlnj^ on I'oi^m letter, reason for re.jootion and 
spf>cifi(^ diioctlon f oi' administrative rovl<^w. 
('PI I 1 cism is <mi-i-ently levell<»d a^^alnsl the 
Departmfsnt Crom applicants who do not k low wJiy 
they have been rejected. Xtis 1 1 tiitin;;^ ( ils 
automatic prot^ediiro will circumvent 'li (ssl i ncv ' of 
stat^f and provide (ho a])pl leant with .in aT)peal 

in a rapid and efficient manner. Fur ttiermorf> , it. 
enables the admin L s trn t i on to monitor i nterjire t a tl on 
of policy by staff and to make necessary correct ions; 

(viii) handlinj^ all overa(^es. 

(c) Oh eqiie liKniirLes 

All teloplion«> or personal Inquiries rec:ardln," choqiKvs 
will be handled by a deslz-^nated clerical pei son in e.u-h 
District Office. Under t lie exlstlTij^ system many valxi.ible 
hours of Social Vfoiker's time is expended on this acti\ity 
for which they are not. trained noi' hired to ])eT-form. 

(d) Home Visits 

No home visits will be made by Social Service Assistfints in 
tlie District Offices. 'Iiese will be haTidle<i 1>y a OentTal 
Office Home Audit (rroni>, under the I'M ifjibil i t y Section. 
'Iliis <'ronp will comprise 2 Social Service Assistant lA and 

8 Social Service Assistants I. 'Hie Home Audit Service will 
automatically make a home visit on every 10th person enroll «!d 
on assistance, or recipient where there is a chanj^e in 
financial circumstances. Additional home visits will t)e 
made on receipt of request from District Office Social 
Service Assistants. Tliis will be a major improvement o\«^r 
the present system. 

( e ) Appointment Schedulin^f 

The daily schedules of the Social Service Assistants Iti the 
District Offices, Includlnj^ the Supervisor, will be strictly 
profi'rammed . It is estiniated that tlie nia.jorj ty of new 
applicants and requests from existinj^ reciplf^nts can be 
adequately haiidled in less tliaii '30 mimite Interviews. 'Hie 


cont 'd . 
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UNFINISHED BUSINESS (cont'd ) 

Report on Social Service Department 
(continued) 

Appointment Scheduling (cont'd) 

appointment scheduleis for the Social Service Assistants will 
be arranged by a Receptionist in each District Offico. 
Where a Social Service Assistant requires additional time 
he will notify the Receptionist. 

eework Relationship 

There will be no 'casework relationship* between the Social 
Service Assistants and the recipient. A Social Service 
Assistant taking' an application from a particular applicant 
may not see the same person a^ain. Introduction of this 
concept will circumvent some of the problems which have 
arisen from close dependency on a particular worker. In 
essence, the nature of the service is purely financial 
assistance and there is no need for a continuing relation- 
ship. 

Under the new system, Social Workers in the Department wiJ 1 
be divorced of all responsibility pertaining to applications 
for assistance, overages, etc. niey will, of course, need 
to be fully aware of financial assistance policies and 
procedures and will need to havo the closest possible 
working relationship with the Social Servico Assistants 
in the District Offices. I'liis is a most pro,':ressivo move 
in that it facilitates the development of hi.rhly skilled 
staff to handle financial assistance mattei's and to develop 
the social work staff to deal with the problem of Retting!: 
as many recipients as possible Into h position of economic 
independence through tested rehabilitation techniques. 

ITEM III _ Establishment of So<^ial Services Division 

To meet with the second majoi- directive of City Council (resolution 
of October 22, I070), namely J 

•to concentrate the woi'k of Social Services on those 
recipients who are most likely io become economically 
Independent because of rehabilitation efforts', 

a proposed restructuring of the Social Services Division has 
been evolved as outlined in Appendix ITT. 

This Division to encompass four branches, namely: 

(i) Rehabilitation Services Branch 

(ii) Special Services Branch 
(ill) Health Care and Apinp Branch 
(iv) Transient Persons Bi>anch 


(a) Staff Positions Required 

See Appendix III for Social Services Division structure 
and staff requirement. Note? Position classifications 
are not shown as they have yet to be established. 


cont 'd . . 
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UNFINISHED BUSINESS (cont'd) 

Report on Social Service Department 
(continued) 

( b ) Rehabilitation Services Branch 

This Branch will be responsible fori 

(i) transmitting' Departmental rehabilitation policy 
to District Office Rehabilitation Supervisors; 

(ii) in co-operation with District Office Rehabilitation 
Supervisors, developing- required procedures to 
carry out policies; 

(iii) in co-operation with District Office Rehabilitation 
Supervisors, recruitin^f, training- and placement 

of Social Work staff Into the five Dis4rict Offices; 

(iv) keeping- the Assistant Director - Social Services 
Division continually informed of effectiveness of 
pro^'am, results and need for chanp-es; 

(v) maintaining- necessary working- relationship with the 
Division Head of Financial Sorvioes; 

(vi) maintaining necessary working- relationship with 
relative community rehabilitation resources. 

( c) Responsibilities of District Office Rehabilitation Staff 

Tlie rehabilitation staff in the District Offices will be 
directly responsible for assisting;- recipients to make the 
most effective use of the resources of the Department and 
the community at larp-o with the objective of attainin/"; 
maximum economic independence. Kach District. Office is to 
be staffed by a Rehabilitation Supervisor and four or more 
Social Workers depending- on volume. 

The Social Data Form completed by the Financial Services 
staff will be transmitted to the Rehabilitation Supervisor 
in the District Office who will review the form and immodiatel> 
make one of two decisions i 

(i) establish conclusively that no rehabilitation 
action Is feasible. A notation will be made on 
the file that the case has been reviewed and no 
action indicated. In a minority of <;ases of this 
natiire, there may be indication for temporary or 
continuin;^ medical follow-up and a note will be 
forwarded by the Rehabilitation Supe:''visor to the 
l*ranch Hea<l - Health Onre and AplTi;^. 

(ii) establish that the reclpletit should he interviewed 
by one of the District Office Rehabilitation 
Workers. ITie recipient will be oontacte<l within 
days of be I n;^ ^^rnnted xissi stance and asked to come 
into the office. Hie Kehabi 11 tntion Worker will 
then develop a •f)rofile' or detailed assessment ot" 
the recipient. From this profile a decision will 
l>e made on potential for rehabilitation. If no 
potential indicated, no action will be taken. In 
some instances, for example, the defter ted mother with 
pre-school children, further planning- may be deferred. 
Vliere potential is evident, the Rehabilitation 
Worker will discuss the situation with the 
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UNFINISHED BUSINESS (cont'd ) 

Report on Social Service Department 
(continued) 

recipient and encouraR'e the person to develop a 
'plan' that is understood, acceptable and realistic. 
Having developed the 'plan', the Rehabilitation 
Worker will then direct the person to available 
resources to ensure renlizntion. Hie 'plan' will 
be modified as circumstances dictate. 

(d) Health Care & Aginfr ^^ranch 

Within the next three months in conjunction with the 
Medical Health Orricer, an assessment will be made of the 
operation of this Branch of the Departmeii* wliich is staffe*! 
with both Social Workers and Public Health Nm-ses. 

( ©) Special Services Branch 

This Branch will iiiclude: 

(i) Vancouver Oppor tuTii ties Program 

(li) Creative Job Search 

(iii) Education aiid 'IVaning Section 

(iv) Work Activity Section 

(v) Home Management 

(vi) Day Care 

( f) Vancouver Opportunities Program 

This Is one of the most progressive rehabi 1 i i a t i on resources 
In Canada. One Social Worker will be assigned <o establish 
more effective working arrangemoTi < s with the Oppor tuTii tl os 
Organization and to iiiltiate <he Tiecossary policies aiid 
procedures for District Office rehabilitatioTi staff to make 
use of this resource. At preseiit there are over 360 
recipients on this program. 

(g) Creative Job Search 

This is another very progressive resource op«rated by 3 
Social Workers, for use of District Office rehabilitation 
staff. It is used specifically for persoTis who have the 
physical and mental capacity to work, but little under- 
standing of their capabilities, have difficulty holdiiig a 
Job, do not know how to put the capabilities in an orgaii- 
Ized way to a prospective employer and, in r^^neral, lack 
understanding of the demands of liidustry. 'Hiis program 
has been in operatiOTi for over a year and has provoTi to be 
one of the fastest and most effective techniques to got 
persons into employmeiit. 

As part of the rehabilitation i>rogT-nm, Heha hi 1 1 tat 1 oti 
staff will be made aware of Job oppor tiiiti t i «t .h avuilablo 
by the Pi-ovincial Alllaiice of BuslTiessmeii , CanHda M*inpow«T" 
and employers. 

(h ) Education and Training Section 

A Social Service Woi-ker will bo responsible loi- liaisoTi 
with all existing aTid potential ti-alTiiTig resoui-cos (e.g. 
- Canada Manpower, Vancouver City College, pi-ivate tiaiTilTig 
schools etc.). Specifically this person will develop the 
necessary system and procedures f'oi- use by t.lie relmbi 1 1 1 a t i on 
workers . 

cont 'u . . . . 
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UNFINISHED BUSINESS (cont'd ) 

Report on Social Service Department 
(continued) 


ITEM III _ Eatablishment of Social Services Division (cont'd) 

(l) Work Activity Section 

This is a rehabilitation service for persons who require 
work experience vuider controlled conditions. Kach part- 
icipant is paid the g-oing- wage rate for the job performed. 
Duties of the Social Worker assig-ned to this project include 
maintaining- contact with all participants on work activity 
projects and assessing each individual's progress and 
readiness for competitive employment. To date one program 
has been completed with the Park Board; currently the 
Provincial (Government has assigned 50 jobs in the Cypress 
Bowl development project for Vancouver Social Service 
recipients. Suitable persons have now been selected to 
fill the jobs and the Social Worker is continuing- to 
assess the progress of each person involved. 


( j ) Home Management 

At present a part-time Nutritionist is secoTided to the 
Department from the Health Department. Tlie other part of 
her time is devoted to duties at the Vancouver Children's 
Aid Society. 

Discussions are in progress with the Medical Health Officer 
concerning the feasibility of providing one full time 
Nutritionist toi 

(i) provide a consultant nutritionist service to 
desig-nated I'ecipients; 

(ii) provide advice to District Office rehabilitation 
workers on nutritional, bucl/'^otinft and home management 
ma t ters . 

(k) Day Care 

It is proposed to have one full time Social Worker oti h 
short term experimental basis, to examine tliis resource to 
help mothers (with children) on assistance to get out to 
work. 1>ie program when developed will be reported to 
Council for approval, before implementation, and to the 
Provincial Department for cost sharing- as a special project. 


IT15M IV _ Staff Training and Development 

This section will require one Social Service Worker and one 
Clerk Typist, The Social Service Worker will report to the 
Director. 

Responsiblli ties 

(i) To organize an orientation course and provide same 

to all new staff joining Department. Sped finally 

the orientation course will include the objectives 
and structure of the Depai-tment, and the functions ol" 
each branch and section. Tlie same course would b<» 
provided to all permanent staff. 

cont 'd 


61^ 


515 


Regular Council, August 24, 1971 


10 


UNFINISHED BUSINESS (cont 'd) 


Report on Social Service Department 
(continued) 


(11) 


To provide a detailed outline of specxflc information 
on lep-l sla tlon , policies and procedur«)s, comirainlcation 
channels, etc., to ensure that staff know what other 
people do, as well as Information about tljolr own 
dutl OS . 


(ill) 


To organize in-service ti-alnin^ sessions for vnrio\is 
^rroups of staff. 


ITEM V _ C})an/re of Name of Department 

'I'd clearly reflect the objectives of the Department i 


(l) 
(11) 


rehabilitation services for recipients with 
potential for employment. 


financial assistance for people in need, and 


I recommend that the City chang'e the name of the Department fi'oni 
'Social Service Department' to 'Welfaj'e & Rehabilitation Department '. 


T am most impressed with the staff of the Social Service 
Department and 1 think they should be highly commended for haviii/^ 


'stuck it out' \mder tlie most tryltify cir ciimstances . I^io 
uncertainty as to what was croin^ to happen raised anxiety levels 
to \uibelievable heig-hts. 1 am pleased to i-eport that mo.s^ of 
the anxiety has been relieved by the (lefinitive action takon in 
recent weeks and the staff is looking forward to completion of 
the reorganization and moving on with the new system which I 
believe most a^ree is a proper and necessary approach. 

Welfare Departments are bein^ severely criticized from coast 
to coast. Much of this criticism is justified because in the 
past sufficient attention has not been ^iven to helping; people 
on assistance with potential foi' employment to use available 
traininf? and employment opportunities to achieve economic in- 
dependence. Most welfare <lepartments , strange as it may seem, 
have carried on from year to year with the assiimption that this 
was someone else's responsibility. It is readily appai'ont that 
there are and will be many people who require loti/^ term financial 
assistance because of a/:e, physical and/or mental inipalrmen t , otc. 
However, in the majority of Instances, assistance should be 
short term and major emphasis has to be placed on rehabilitation. 
The alternative is lon^ term dependency with Its many social 
problems. 

ITEM VTI _ Provision of t'unds 

The Comptroller of Accounts advises that in establishing the 
Departmental budget foi" the fiscal year 1Q71 sufficient funds 
were provided to defray the City's portion of all salary costs 
for the permanent positions recommended in this report. 
Therefore no further funds are required. 


ITEM VT - General Comment 


cont 'd . 
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UNFINISHED BUSINESS (cont'd ) 

Report on Social Service Department 
(continued) 

ITEM VTII _ Svunmary of Recommendn tioiis 

As Director of Welfare Sorvices, I RECOMMEND thn ' : 

(a) the Department or;Tan.i za on as outlino(l in Mils ropoi't. 

be adopte(l b.w<\ the total number of" poj'manently osiablishod 
positions be 228; 

(b) tbo Pina ncial and Adml Til strati ve Services Division b.tvo a 
total of 1^0 permanently established positions as shown on 
Appendix I of this report} 

(c) the Social Service Division hove a total ol 8')^- permMneritly 
established positions as shown on Appendix 1 of this report 
(including ,?7 Provincial employee positions) 

(<l) (lie name of tJie De pnr Liiioii t bo changed to 'Welfare and 
Hehabil i l.ation Department • ; 

(e) the Board of Administration be authorized to approve for 
eaoh permanently established position the classifications 
and pay ^ades in connection with this reorganization 
(in accordance with Council resolution of July 22, 1969). 
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Your Board note that no further funds are required to implement 
the recommendations of the Director of Welfare Services, and 

RECOMMEND thati 

(i) the report be received and tabled for a period 
of two weeks to ffive the Mtuiicipal and Re^^ional 
Hinployees' Union an opportimity to consider the 
report, and 

(ii) the recommendations of I lie Director of Welfare 
Services be adopted at a subsequent Council 
mee tinff . 

(ill) the report be submitted to the Honourable 

P. A. Oafflardi, Minister of Rehabilitation and 
Social Improvement, so that he can have the 
opportunity of ^rlvlnp his <^omment.s and approvlu,-'^ 
the establishment for f^rant puj-poses. 


NOTK ; lliis report recommends the establishment of the required 
number of permanent positions for a satisfactory level 
of service under pi^esent conditions. 

There are already Indications that special conditions 
may be imposed upon the Department, which will ultimately 
result In requests beln^ made foj' additional temporary 
positions to meet such special conditions. 


(The appendices referred to are on file in the City 
Clerk's Office) 


cont 'd 
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UNFINISHED BUSINESS (cont'd ) 

Report on Social Service Department 
(continued) 

MOVED by Aid. Hardwick, 

THAT the following recommendations of the Board of Adminis- 
tration be adopted : 

(i) the recommendations of the Director of Welfare 
Services be adopted; 

(li) the report be submitted to the Honourable P. A. Gaglardi, 
Minister of Rehabilitation and Social Improvement, so 
that he can have the opportunity of giving his comments 
and approving the establishment for grant purposes. 

- CARRIED 

3. Museums Department: 

Attendants and Cashiers 

The Council considered the following Board of Administration 
report dated August 6th concerning attendants and cashiers in 
the Museums Department: 


"On July 13, 1971 City Council received a report entitled 'Interim 
Administration and Operation - Centennial & Maritime Museums and 
Planetarium'. Recommendation IV (vhlch vas adopted) vas as follows 

'A detailed survey of all aspects of operation of the total 
complex be undertaken by the Administrative Analyst, and 
the Board of Administration report to Council from time to 
time on recommended changes In organization and operation. • 

Yoior Board nov submit the follovlng' report concernln/ir Attendants 
and Cashiers. 

(a) Centennial & Maritime Museums 
Hours Open to Public 

PRESENT PROPOSED 

School Days - Monday to PVlday 9 t 00 a.m. - 0:00 a.m. - 

- 35 Weeks 91OO p.m. 5:00 p.m. 

Saturdays, Sundays and Holidays 11:00 a.m. - 12 Noon - 

- llh Days 10:00 p.m. 8:00 p.m. 

Non School Days - Monday to Friday 9:00 a.m. - 12 Noon - 

- 17 Weeks 9»00 p.m. 8:00 p.m. 

Not«i Opening' hours to be extended to 10:00 p.m. during week- 
ends in the Summer periods. 

During veek day periods vhen the Museums are closed at 5:00 p.m. 
it vlll be necessary to have one Attendant on duty in the foyer 
to receive patrons attending the Planetarium sbovs, meetings in 
the Auditorium and restaurant patrons. An Attendant vlll be re- 
quired In the Planetarium dxirlng the course of each shov. 


cont 'd , 
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UNFINISHED BUSINESS (cont'd) 

Museums Department: 

Attendants and Cashiers (cont'd) 


13 


(b) Baaic Manning Per Shift 


Centennial Muaeum 

Galleries 

Special Exhibit 

Foyer 

Relief 

Supervisor 


Planetarium 

Gallery 
Theatre 


Maritime Museum 

Supervisor 
Gallei^ 


Cashiers 

Centennial Museum 
Maritime Museum 


Total Per Shift 


PRESENT 


3 
1 
1 
1 
1 


1 
2 


1 
1 


2 
l/» 


PROPOSED 

2 
1 
1 


Three additional Attendants may be employed in the Centennial 
Museum and one additional Attendant, may be employed in i}^o 
Maritime Museum on Saturdays, Sundays and lloll<lays from 1:()() p.m. 
to 5»00 p.m. and one relief Attendant when required durin/' week- 
days. An Attendant may bo provlde<l for the St. Hooli from 0:^0 n.m. 
to 1:30 p.m. durinf^ school periods. 

(c) Estimated Coat Comparison for Hasic Mnnnitif:, 
Additional and Relief Attendants 


PRESEN r 


PHOPOSK]) 


Weekly 


llmirs 


$ (A) 

Hours 


$ (A) 

Monday 


Oh I. 

$ 

2 5 'I 

/»6 

$ 

I'l;? 

'Aiesday 


186 


/»82 

70 


:'-\7 

Wednesday 


186 



70 


:'^7 

lliursday 


186 


/»8^ 

70 



JViday 


191 


')00 

79 


.■.''}7 

Saturday 


195 


h97 

8VV 



Sunday 


190 


hll 

85 i 


:."")() 

Provision 

for Statutory Holidays 

» 






Increments and Supervision 






3 

Estimated 

Weekly Cost 

i;no> 

$ -} 


5 P h 

$1 

,03:,' 

Estimated 

Monthly Cost 


$1^ 

1,583 


$8 



cont 'd . 


s/f 


SI Cl 


Regular Council, August 24, 1971 

UNFINISHED BUSINESS (cont'd) 

Museums Department: 

Attendants and Cashiers (cont'd) 

(a) Based on ratea applicable to varying positions 

Annual Cost (b) 
1971 Budg-et 


14 


$187,000 


Estimated Annual Cost Based 
on Revised Schedule 

(b) Exclusive of frinf^o benefits 
(d) Nymbers of Employees 

Group A ._ working' 35 hour wook 

Group B _ workinf? 3 or more sliifts 
but less than 35 hours 
per week 

Group C _ workinfi' less than 3 
shifts per week 

Total 


$101 , 500 


PRESEN I' 
1/| 

28 
12 


PROPOSED 


Ajtual numbers in each f^roup may be varied IVoin 
time to time depending upon the pro/rram beln/r con- 
ducted and the avadlabll-i f v of sultrjblo o,nplov.M>.s . 


City Council at its meeting^ of April 27, 1971 adopted a Supplementary 
Agxeejment (known as Schedule D) to the Collective A/^reement entered 
into between the City and the Municipal and Refrionnl Employees* 
Uni.on coverinf? special provisions that apply to Museum Attendants 
I and II and Cashier Attendants. 

Section 4, Subsection (l) states 1 

•The services of every employee covered by this Schedule 
shall be subject to termination upon thirty (30) days 
notice in writin^y. ' 

Ag noted above, there are at present employees covered by the 

Supplementary A^^^reement, but after implementation of the proposals 
contained in this report 25 Attendants and Cashiers only will be 
required. 

It Is therefore RECOMMENDED that the Museum ManaR'er In conjunction 
with the Director of Personnel Services, advise the lousiness 
Manag'er of the Employees* I'lilon of selection of 7 ''roup 'A* 
employees to work a 35 hour basis, to work as (Sroup '1'' einpl<i>«»es 
and 9 to work as Group 'C» employees, and to ;ylve • he reran! nl ii," 
29 employees one months written notice of termination of employment. 

SUMMARY OF RECOMMENDATIONS 

Your Board RECOMMENDS thatt 

(i) the hours durin/r whicli the Centennial Museum and 
Maritime Museum be open 10 t.he public be as shown 
under the heading' 'Proposed' at Item (a) above; 


cont 'd , 


-'^0 r 9 f: 


Regular Council, August 24, 1971 15 

UNFINISHED BUSINESS (cont'd ) 

Museums Depar tirnMit : 

Attendants and Cashiers (cont'd) 

( i .1 ) tbfi basic maniiiii;^ slH t" I sliovni iiiider ' PTOj><'s«'(i ' In 
-Ttern (b) above be adofi(ed, will) (be pi-oviso iliat 
<hroe addi tional aHoiidaTils ("or tho Oontontiial 
Miiseiim and one fiddi (ional at ioTidani for t h«> MaTi t i iii<> 
Mii.seiim may bo omployod on Satui'days, Siiiid;i>'s and 
Holidays Trom liOO p. in. to ^ 1 00 p.m., ro 1 i tM" 
attendant be employed as i'*?<iiH red diirin^y week days 
and an attendant be provided tor tbe S(. l^ocli 
diirin;^ scltool periods; 

(lii) tlie Musetim Mfmar'T 1>*^ aiitliorl zed wltli llie IMrertor 

oT Personnel Sei-vlces to advise tlie l^isiifss Minnar*^!" 
of tlie Employees' '^nioTi of selection of employees 
to bo placed In ''-roiips 'A', '11' and ' ' anii to 
f^ive one montlis wr i tteii notice to all otbfi- con- 
cerned employees (,','0 in total) of term! n.-i 1 1 (^n of 
empl oymen t ; 

(iv) tbe Miiseiim Mana^^er be aiitlior i zed to institute 1 lie 

new scliedule as soon as possible aft<«r S< |<( ember 1<>. 1" 


NOTE : Attendance Hy ]>nl) 1 i c 

AttacJ»ed to tills i-cpoT'i is a c^opy o(" tli<> re.snl Is <>l a 
siii'vey , of tbe at(endan<':e l)y the public at lie ('(mi I euu i ^ i 1 
Musewiiri, carried out 1 ii 1 •)<)•> ( o^; i» tlier will) a -eix)!-! froiii 
t;l)e M\:iseums Manfi^^er of paid at tendance in ivM-enl rnoiitlis. " 

*(on file in City Clerk's Office) 

MOVED by Aid. Adams, 

THAT the foregoing recommendations of the Board of Adminis- 
tration be approved. 

- CARRIED 

Safety Procedures in the Planetarium 

(a) The Council considered a report of the Board of Administration 
dated August 20, 1971, concerning safety procedures in the Planet- 
arium, as follows: 


"Your Board have received a letter from the Municipal 
and Regional fimployees* Union, dated August 20, 1971» dealing 
with the safety of persons attending performances in the 
Planetarium. The letter suggests that an additional Attendant 
bo retained. 

Having regard to these representations your Board 
Jiubmit a report from the Manager, Museums and Planetarium, 
setting out the safety precautions proposed. 

Your Board note a statement from the Manager that, 
should the new proposals prove inadequate or dangerous in any 
way, the Manager will report back (to Council) immediately. 

Your Board submit the foregoing for the consideration 
of Council . " 


cent 'd . 
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UNFINISHED BUSINESS (cont'd ) 

Safety Procedures in the Planetarium 
(continued) 


MOVED by Aid. Adams, 

THAT the Board of Administration report dated August 20, 
1971, be received, 

- CARRIED 

(b) The Council also considered a report of the Board of Admin- 
istration dated August 23, 1971, concerning a letter received 
from the Vancouver Museums and Planetarium Association also 
dealing with safety procedures in the Planetarium. The Board 
submitted correspondence between it and the Association on the 
matter . 

The Board of Administration recommended : 

'that the letters be referred to the Board of Adminis- 
tration so that the several points raised by the 
Vancouver Museums and Planetarium Association can be 
clarified and, if necessary, a further report be 
submitted to Council if there are any changes to the 
recommended proposals ' . 

MOVED by Aid. Broome, 

THAT the foregoing recommendation of the Board of Adminis- 
tration be approved. 

- CARRIED 

Delegation Matters 

It was agreed to defer the following matters to later in 
the day, pending the hearing of delegations: 

(a) Transient Youth: Children's Aid Society 

(b) Options to Repurchase: Redevelopment 
Project II, Area A-5 


COMMUNICATIONS OR PETITIONS 

1 . Nuclear Test : 
Amchitka Island 

MOVED by Aid. Hardwick, 
THAT the letter of reply from the Secretary of State for External 

Affairs, enclosing outline of the position the Canadian Government 
has taken with respect to the protest to the United States 
Government on the proposed nuclear test on Amchitka Island, be 
received . 

- CARRIED 

2. Utility Services Underground: 
Gas town/China town 

A letter of reply was received from Dr. Shrum, Chairman of B.C. 

Hydro and Power Authority advising that if the City goes ahead 
with its plans to improve Maple Tree Square, the B.C. Hydro will 
cooperate by putting the distribution lines underground, at no 
cost to the City. It was advised that the offer applies only 
to the first phase of the Gastown project and will not be used as 
a precedent for later phases or for other areas in the City, 
Dr. Shrum also stated that the B.C. Hydro has established certain 
priorities for their underground program and do not wish to 
revise them at this time. 


cont 'd . . . 
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COMMUNICATIONS OR PETITIONS (cont 'd) 


Utility Services Underground: 
(continued) 


MOVED by Aid. Phillips, 

THAT His Worship the Mayor, on behalf of Council, express 
appreciation to Dr. Shrum and request of him a list of priorities 
mentioned in the letter: 

FURTHER THAT His Worship be in touch with the B.C. Telephone 
Company advising them of this decision by the B.C. Hydro and 
Power Authority and requesting the telephone company give 
favourable consideration to the City's earlier request of 
installing services underground in Maple Tree Square. 


3. Reorganization: 

Vancouver Civic Government 

A letter was received from the Minister of Municipal 
Affairs, dated August 19, 1971, containing the observations 
of the Minister as to a possible reorganization of the 
Vancouver civic government. The Minister stated that he would 
be prepared to discuss with the Council the implications of this 

proposed structural change on the day-to-day operations of the 
City of Vancouver and is also prepared to advance a proposal for 
reorganization at the next session of the Legislature, following 
public and Council discussion. 

MOVED by Aid. Adams, 

THAT the letter from the Minister of Municipal Affairs be 
referred to the Standing Committee on General Purposes for con- 
sideration and report. 


MOVED by Aid. Phillips, in amendment, 

THAT the following words be added to the foregoing motion 
of Adams : 


(The motion of Alderman Adams was put and carried) 

4. Centennial Grant: 

Lithuanian Folk Musicians 

A letter dated August 17, 1971 was received from the 
Centennial Committee recommending that a grant be approved out 
of Centennial funds to the Lithuanian-Canadian Community, in 
the amount of $175.00 in connection with Lithuanian folk 
musicians who will be visiting Vancouver in September. 

MOVED by Aid. Sweeney, 

THAT the recommendation of the Centennial Committee for a 
grant of $175.00 to the Lithuanian-Canadian Community be 
approved, on the following basis: 


- CARRIED 


- CARRIED 


'and the Chairman of the General Purposes Committee 
invite the Minister to appear before the Committee 
to speak in support of his letter'. 


- LOST 


Bus Tour of City 
Box Lunch 


$140.00 
35.00 


$175.00 


- CARRIED BY THE 
REQUIRED MAJORITY 
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COMMUNICATIONS OR PETITIONS (cont'd ) 

5. Disturbance: Gastown 

A letter, dated August 16, 1971, was received from the 
Attorney General respecting recent disturbances in Gastown. The 
Attorney General acknowledged receipt of the resolution and 
documents forwarded to him by Council and advised that the sub- 
missions will be considered by him, together with other reports 
anticipated . 

MOVED by Aid, Phillips, 

THAT the letter from the Attorney General be received. 

- CARRIED 

6. Complaints re Capilano Stadium 
Parking Lot 


MOVED by Aid, Rankin, 

THAT, as requested in a petition dated August 21 from residents 
of the 4500 block Ontario Street, arrangements be made to hear a 
delegation concerning the conditions surrounding Capilano Stadium. 

- CARRIED 

7. Proposed Commercial Development: 
Victoria Drive at Prestwick Avenue 

A letter was received from Mrs. Agnes Kripps, M.L.A., dated 
August 20, 197'1 requesting that the issuance of a building permit 
in connection with a proposed commercial development at 7475 
Victoria Drive, be withheld pending a review of the development. 
Attached to Mrs. Kripps' letter was a petition signed by 175 
residents opposing this development. Mrs. Kripps proposed that 
whenever an area, designated for a specific kind of development 
is not developed as required and specified by the zoning by-law 
within a given period of time -- (approximately 15 - 20 years), 
then that by-law governing that area should automatically become 
frozen and subject to City Council review. 

The Council agreed to hear Mrs. Kripps on this subject later 
today if this arrangement is suitable to her. 

(see page 30) 

BOARD OF ADMINISTRATION AND OTHER REPORTS 

A . General Report, August 20, 1971 

Works and Utility Matters 

Construction Contract Procedure: 
Withdrawal of Tenders (Clause 8) 

The Board of Administration submitted a report of the City 
Engineer concerning the withdrawal of tenders involving con- 
struction contract procedure. 

MOVED by Aid. Adams, 

THAT City construction tender documents be drawn so that no 
bidder may withdraw his tender between the closing time for sub- 
mission of tenders and the execution of the contract with the 
successful tenderer unless contract execution is delayed beyond a 
specific number of days from the closing. The number of days would 
depend upon the circumstances but might commonly be 30 or 60 
calendar days; and 

THAT the City Council, however, adopt as policy that it will 
permit the withdrawal of tenders without penalty where the 
tenderer can show to the Council, upon recommendation of the 
appropriate Chief Officer, that he has made a genuine, provable 
and significant error in his tender. 

- CARRIED 


5sy 

Regular Council, August 24, 1971 19 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Shinerama 71 for Cystic Fibrosis (Clause 9 ) 

The Board of Administration submitted a report of the City 
Engineer on a proposal by the Alma Mater Society of U.B.C. and the 
B.C. Institute of Technology to hold a Shinerama, or shoe shine 
day, on Friday, September 17, 1971, as a fund raising campaign 
to aid the Canadian Cystic Fibrosis Foundation. Permission to 
shine shoes on City sidewalks in this regard is requested by the 
organizations . 

MOVED by Aid. Adams, 

THAT permission be granted to the Alma Mater Society of U.B.C. 
and the B.C. Institute of Technology to place shoe shine boxes 
on City street allowances and to hold a shoe shine day in Vancouver 
on September 17, 1971, such permission being subject to: 

1. Provision of adequate insurance coverage satisfactory 
to the Corporation Counsel indemnifying the City 
against all possible claims which may result from 
the Shinerama. 

2. A six foot clearance in the downtown area 
foot clearance in the residential areas be 
for the free movement of pedestrians along 
sidewalks . 


Balance of Works and Utility Matters 

MOVED by Aid. Sweeney, 

THAT, in respect of the report of the Board of Administration 
(Works and Utility matters), dated August 20, 1971, Clauses 1 to 
7 inclusive and Clause 10 be adopted. 

- CARRIED 

Social Service Matters 

Provincial Mental Health Branch 
Treatment Program 


MOVED by Aid. Sweeney, 

THAT the report of the Board of Administration (Social 
Service and Health matters), dated August 20, 1971, be adopted. 

- CARRIED 

Building and Planning Matters 

Proposed Public Housing Sites: 
S/W corner Windsor Street & 7th Avenue 
N/S 8th Avenue betw. St. Catherines 
and Windsor Streets (Clause 1) 


MOVED by Aid. Hardwick, 

THAT Clause 1 of the report of the Board of Administration 
(Building and Planning matters), dated August 20, 1971, be adopted 
and the Board of Administration report on the present status of 
the availability of public housing sites in the City. 

- CARRIED 

Rezoning Application: E/S Renfrew Street ) 
between Pender and Turner Streets ( Clause 3) ) 

Rezoning Application: S/S West 68th Avenue ) 
between Cornish and Granville Streets ( Clause 5) ) 

Rezoning Application: W/S Nanaimo Street ) 
South of Vanness (Clause 6) ) 


and four 
available 
the 

- CARRIED 


It was agreed to defer the foregoing matters pending the 
hearing of delegations as requested. 


r, 9^ 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Balance of Building and Planning Matters 

MOVED by Aid. Adams, 

THAT, in respect of the report of the Board of Administration 
(Building and Planning matters), dated August 20, 1971, Clauses 
2, 4, 7 and 9 be adopted and Clause 8 received for information. 

- CARRIED 

Licenses and Claims Matters 

Claim; Mrs. W. Barr 

MOVED by Aid. Sweeney, 

THAT the report of the Board of Administration (Licenses and 
Claims matters), dated August 20, 1971, be received for 
information. _ CARRIED 

Finance Matters 


Appointment of Auditors; 1972 (Clause 1 ) 

The Board of Administration submitted a report of the Director 
of Finance concerning the appointment of External Auditors for 
the City for 1972. It was advised that the present auditors, 
Riddell Stead and Company, have applied for reappointment at a 
proposed fee of $34,250,00, a 6.4% increase over the 1971 fee. 

MOVED by A?i.d. Adams, 

THAT the firm of Riddell Stead and Company be appointed 
External Auditors for the City of Vancouver for the year 1972 at 
a fee of $34,250.00 in accordance with the terms as to scope 
and responsibility as set out in Parts I to IV inclusive of the 
report re Audit of City's records dated January 22, 1962, submitted 
by the B,oard of Administration and adopted by Council on January 23, 

- CARRIED 

Pacific-Asian Conference of 
Municipalities (Clause 2) 

The Board of Administration advised of an invitation received 
from the Mayor of Honolulu for the City to join an organization 
to be known as the Pacific-Asian Conference of Municipalities. 
The first conference has been arranged in Honolulu on November 28th. 

MOVED by Aid. Broome, 

THAT this letter be received. _ CARRIED 


B. Personnel Matters, 

Supplementary, August 20 

Deferment of 1970 Vacation Entitlement; 

Mrs. P.M. Barby and Mrs. L. Pritchard, Mayor's Office (Clause 1 ) 

MOVED by Aid. Sweeney, 

THAT Clause 1 of the report of the Board of Administration 
(Personnel matters, Supplementary), dated August 20, 1971, be 
adopted . 

- CARRIED 

Added Duties for the Secretary to 
Director of the Public Library (Clause 2 ) 

The Board of Administration submitted a report of the 
Director of Finance and the Coordinator of Data Processing and 
Systems advising that the Library Board has recommended that the 
position of Secretary to the Director of the Public Library be 
reclassified from Clerk Stenographer III to Clerk Stenographer IV. 
The Director of Personnel Services generally outlined the 
additional duties assumed by the incumbent since the position 
was last reviewed in 1967 and advised of the additional costs 
involved . 

cont 'd . . . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Added Duties for the Secretary to 

the Director of the Public Library (cont'd ) 

MOVED by Aid .Hardwick , 

THAT the position of Secretary to the Director of the Public 
Library be reclassified from Clerk Stenographer III to Clerk 
Stenographer IV and that the necessary funds be charged to the 
Library Salaries Account. 

- CARRIED 

C . Property Matters 

Street Allowance: 37th Avenue 
Eraser Street to Inverness Street 
(Clause 5) 


The Board of Administration advised that petitions had been 
received both for and against the sale of City-owned lots in 
the area of 37th Avenue, Eraser to Inverness Streets and that 
the City Enecineer has submitted a report to the Board of Admin- 
istration on a recommended width for 37th Avenue in this area, 

MOVED by Aid, Phillips, 

THAT arrangements be made for delegations to be heard on 
this matter and that a copy of the City Engineer's detailed 
report be given to the parties wishing to appear, prior to 
their appearance before Council. 

- CARRIED 


Balance of Property Matters 

MOVED by Aid, Sweeney, 

THAT Clauses 1 to 4 of the report of the Board of Adminis- 
tration (Property matters), dated August 20, 1971, be adopted, 

- CARRIED 

D, Georgia Viaduct Replacement: 
East Approach Route 


(a) The Council considered a Board of Administration report 

dated August 17, 1971, wherein the City Engineer, Director 
of Planning and Civic Development and the Director of Social 
Planning/Community Development reported as a result of the 
consultants' report received regarding the design of the East 
Approach Route between the Georgia Viaduct and Highway 401, 
The consultants, Phillips, Barrett, Hillier, Jones and Partners, 
are reporting on the alignment for the following route which 
was specified in a Council resolution of February 24th: 

"the permanent alignment from the Georgia Viaduct 
to Highway 401 is to be via Malkin Drive and the 
Great Northern Cut", 

It was advised that a model has been prepared to illustrate 
the findings of the study. 

The officials submitted a course of action for Council 
consideration , 

MOVED by Aid, Hardwick, 
THAT, 

(1) the East Approach Route Report be received by Council , 

(2) Council instruct that a report reference by the con- 
sultants be arranged at a location suitable for viewing 
the model , 


cont 'd . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Georgia Viaduct Replacement: 
East Approach Route (cont'd) 

(3) City officials submit a report to Council on the findings 
of the study after the report reference has been given 

by the consultant. 

(4) the East Approach Route Report be made available to the 
following at no charge: 

a. Town Planning Commission 

b. Public Library: Main Branch plus other branches 

c. Park Board 

d. School Board 

e. the citizen members on the Liaison Committee 

f. railway companies (B.N.R. and C.N.R.) 

g. university libraries (U.B.C. and S.F.U.) 

h. Municipality of Burnaby 

i. Greater Vancouver Regional District 
j. Provincial Government 

k. B.C. Hydro and Power Authority, Transit Division 

(5) City Council, or Committee, make arrangements to hear 
submissions from the public and in particular the citizen 
members on the Liaison Committee and that the officials 
prepare an easily understandable information report which 
will be available to the public at no charge. 

(6) that the consultants' report be made available to the 
public at a cost of $10.00 a copy. 

- CARRIED 


(b) Report of Liaison Committee re 
Freeway Connection: Georgia Viaduct 
to Highway 401 

The Council noted a report of its Liaison Committee 
re Freeway Connection: Georgia Viaduct to Highway 401 which 
gave information on the meetings held by the Committee and 
made reference to the consultants' report. 

MOVED by Aid. Hardwick, 

THAT the foregoing report be received. 

- CARRIED 

(c) Minority Report 

The Council also noted a Minority Report dated July 12, 1971, 
from Alderman Rankin and representatives of the following 
community organizations who are members of the Liaison Committee 
and who proposed certain steps with respect to the freeway connector 
rapid transit and other related matters: 

Renfrew Heights Community Association 
Cassiar Ratepayers' Association 
Grandview Woodland Area Council 

Strathcona Property Owners and Tenants Association 
Cedar Cottage Ratepayers' Association 

MOVED by Aid. Hardwick, 

THAT the foregoing report be received. 

- CARRIED 


cont 'd 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Georgia Viaduct Replacement: 
East Approach Route (cont'd) 


MOVED by Aid. Hardwick, 

THAT the City Clerk arrange to have the East Approach Route 
report available, on a loan basis, to the following organizations 
who wish to appear as delegations on the subject matter: 

Vancouver Free University 

Vancouver Housing Inter-Project Council 

Cedar Cottage Ratepayers and Tenants Association 

Dunbar Homeowners Association 

Sierra Club 

Citizens Council on Civic Development 
Citizens Committee for Public Transit 

- CARRIED 


The Council (in Committee) recessed at appi'oximatel y 
10:45 A.M. and following an 'In Camera' meeting in the Mayor's 
Office, reconvened at approximately 11:30 A.M., with the same 
members of the Council present. 


E. Competition for Sale of Site #10: 
Section 16, National Housing Act 
Housing - Champlain Heights 

The Board of Administration, under date of August 17, 1971, 
submitted the following report: 

The Director of Planning and Civic Development and the Supervisor 
of Property and Insurance report as follows: 

"Tenders for the subject site were called on June 1st, 1971, 
closing on July 26th, on the basis that the price was fixed at 
$350,000 and that the proposals would be evaluated on the basis 
of the design with the condition that the housing had to be for 
development under Section 16 of the National Housing Act and 
acceptable to Central Nkjrtgage and Housing Corporation. 

Eight bids were received sind with the exception of two particular 
items appeared to conform very closely to the requirements. The 
schemes were evaluated by the Jury set up by Council, comprising 
a representative of the Architectural Institute of British Columbia, 
a representative of the Appraisal Institute of Canada, the Director 
of Pleinning eind Civic Development and the Supervisor of Property 
and Insurance. A copy of the Jury report which includes as 
Appendix B a comparative analysis of the bids is attached. 

Subsequent to the evaluation by the Jury, a letter was received 
from Moss Holdings Ltd. requesting withdrawal of their bid. As 
the scheme submitted by Moss Holdings Ltd. is not among those 
recommended, it is suggested that no action be taken on this request. 

The Director of Planning and Civic Development and the Supervisor 
of Property and Insurance , following the Jury recommendations, 
RECOMMEND as follows: 


cont 'd . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Competition for Sale of 

Site #10; Champlain Heights (cont'd ) 

1. THAT the site be awarded to the developer partnership 
consisting of William Vieser & G. Christopher (L.J.E. 
Genner, Architect) provided that the developer rearranges 
his parking to reduce the excessive amount of blacktop 
aind to reduce the site coverage substantially closer 

to the required 40% and that plans showing such a revised 
arrangement to the satisfaction of the Jury are sub- 
mitted within a period of 30 days. 

2. If within a period of 30 days, Messrs. Vieser & Christopher 
are unable to produce an acceptable modification satis- 
factory to the Jury, the site be offered to the B.C. 
Baptist Foundation (R.William Wilding, Architect) provided 
that modifications are made to the plan to provide satisfactory 
service, fire and garbage access to all units without 
destroying the attractive elements of the site plan, 

to the satisfaction of the Jury within a period of 
30 days from the date of the offer. 

3. If the first two choices are unable or unwilling to sat- 
isfactorily modify their plans, the site be offered to 
Embassy Estates Ltd. (Erickson Massey, Architects) provided 
that revisions are made to the plans to provide an addi- 
tional 10 or 12 units without increasing the site coverage 
and without reducing the attractiveness of tie layout, to 
the satisfaction of the Jury within a period of 30 days 
from the date of the offer. 

4. With the selection of a successful developer as per 
(1), (2) or (3) above, the following conditions of 
sale shall apply: 

(a) The date of sale of Lot 14, D.L. 334, Group 1, 
NWD, Plan 13993, will be 60 days from the date 
of such selection, or the date of issuance of 
the Development Permit, whichever is the sooner. 

(b) The purchaser will grant to tie City of Vancouver 
an option to repurchase the land at the net sale 
price which option will be exercised if develop- 
ment is not started within 18 months. The 5% 
deposit and the documentation fee will be for- 
feited by the purchaser should the City be 
required to exercise its option. 


(d) The purchaser shall comply generally with the 

conditions of development as approved by Council 
for Site #10, subject to any revisions in the 
scheme that may be required. 

5. In all the above cases, the final sale is to be con- 
tingent on the developer obtaining a mortgage commitment 
from Central Mortgage and Housing Corporation for his 
proposal . 


(c) 


iThe purchaser to grant a 10' easement over the 
west boundary of Lot 14, D.L. 334, Group 1, 
N.W.D. 


cont 'd . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Competition for Sale of 

Site #10: Champlain Heights (cont'd ) 

6. That no action be taken on the request from Moss Holdings 
Ltd. to withdraw their bid. 

7. That a copy of the report of the Jury be circulated to 
the bidders. 

8. That the representatives of the Architectural Institute 
of British Columbia and the Appraisal Institute of 
Canada on the Jury be thanked for their co-operation 

on this project." 


Your Board RECOMMENDS that the report of the Director of Planning 
and Civic Development and the Supervisor of Property and Insurance 
be approved. 

(Copy of the report of the Jury dated August 17, 1971 
is on file in the City Clerk's Office) 

MOVED by Aid. Sweeney, 

THAT the foregoing recommendations be approved. 

- CARRIED BY THE 
REQUIRED MAJORITY 

F. Consultants: City Building Maintenance 
and Janitorial Services 

The Council considered a Board of Administration report 
dated August 9, 1971, concerning a study carried out by the 
B 8i W Management Company on the organization and staff require- 
ments of the Construction Coordination Branch of the Building 
Division of the Department of Permits and Licenses. The report 
concludes with the following recommendations: 

" (1) the report of the B. & W. Management Company be 
adopted in principle; 

(2) the recommendations of the Director of Inspections 
be adopted; 

(3) the recommendations of the Director of Personnel 
Services be adopted; 

(4) the following class specifications - 

No. 249 Construction Co-ordinator II 

No. 420 Assistant Director of Inspections (Construc- 
tion and Maintenance Division) 

NO. 630 Supervisor of Maintenance Services 

No. 615 Contract Cleaning Inspector 

be adopted as submitted; 

(5) three auto allowances on a regular basis be established 
for the positions as designated in the report of the 
Director of Personnel Services; 

(6) funds in the amount of $18,926. for building alterations, 
furniture, salaries, etc. be provided by a transfer from 
Revenue Surplus of prior years as recommended by the 
Comptroller of Accounts; 


cont 'd . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Consultants: City Building Maintenance 
and Janitorial Services (cont'd) 


(7) the present temporary assistance be continued for three 
months after the appointment of the Division Head at 
which time the position will be abolished or reported on 
further." 


NOTE: The |following reports are on file in the City Clerk's 
office: 

Synopsis of report and recommendations made 
by B & W Management Company, November 6, 
1970 

Detailed report of the Board of Administration 
dated August 9, 1971. 

MOVED by Aid. Adams, 

THAT the foregoing recommendations be adopted. 

- CARRIED 

G. Temporary Building: 

U.B.C. School of Architecture 

The Board of Administration, under date of August 20. 1971, 
submitted the following report: 

The City Building Inspector reports as follows: 

"A request has been received from the U.B.C School of 
Architecture to erect a dome-shaped structure on a small 
portion of the above site for the period of August 25th, 
1971 to September 5th, 1971. It will be used as a dis- 
cussion centre for architectural students. 

The structure is 37 ft. in diameter, 15 ft. high and is 
supported by aluminum tubing covered with plastic cloth 
which would not comply with the Building By-law requirements 
in No. 1 Fire Limits. However, Section 2.6 of the Building 
By-law gives Council the power to grant a permit for a 
temporary building for any period up to 2 years. I am 
prepared to recommend that the structure be permitted on 
the above site from August 29th, 1971 to September 5th, 
1971 subject to the following conditions: 

(a) Compliance with Section 2.6 of the Building By-law 
with respect to Fire Protection, sanitation and 
Bond of Indemnity to guarantee removal . 

(b) Compliance with the Zoning and Development By-law 
which includes approval of the Technical Planning 
Board . 

Your Board RECOMMENDS that the recommendation of the City 
Building Inspector be adopted. 

MOVED by Aid. Broome, 

THAT the foregoing recommendations be adopted. 



- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

H. Report of the Standing Committee 
on Health and Welfare, August 12 

MOVED by Aid. Rankin, 

THAT the report of the Standing Committee on Health and 
Welfare, dated August 12, 1971, be adopted. 

- CARRIED 

I. Report of certain members of the 
Standing Committee on Planning 
and Develojpment , August 12 

The Council considered a report dated August 12, 1971, 
from the following members of the Standing Committee of Council 
on Planning and Development: 

Alderman Bird 
Alderman Broome 
Alderman Calder 
Alderman Phillips 
Alderman Rankin 

It was noted that the report was submitted as a result of 
a lack of a quorum at a scheduled meeting of the Committee 
called on August 12th. The Council took action as follows: 

(i) . Britannia Community Services Centre 

jg>rogram and Schematic Designs 

MOVED by Aid. Hardwick, 

THAT the recommendation of the Committee members be 
approved . 

- CARRIED 

(ii) Public Housing: Greater 
Vancouver Regional District 

MOVED by Aid. Wilson, 

THAT the recommendations of the Committee members be 
approved . 

- CARRIED 

(ii>) Block 42/52 Development 
Design of IBM Building 

MOVED by Aid. Broome, 

THAT the recommendation of the Committee members be 
approved and that pending this review by the developers, the 
Director of Planning and Civic Development inform Council before 
any permits are issued in respect of Block 42. 

- CARRIED 

J. Acquisition for Single Men's Hostel Site: 
476 East Cordova Street 

On June 29, 1971, Council approved the expropriation of 
the remaining properties in Block 57, D.L. 196 required for the 
proposed single men's hostel site and including Lot 16, known 
as 476 East Cordova Street. The Board of Administration, under 
date of August 24, submitted a report of the Supervisor of 
Property and Insurance on the matter who advised that after 
further negotiations the owner had agreed to sell for the sum 
of $19,800 as of August 31, 1971, subject to him retaining rent 
free possession to September 30, 1971. 


cont 'd . 


53 


Regular Council, August 24, 1971 28 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Acquisition for Single Men's Hostel Site 
476 East Cordova Street (cont'd) 


The Supervisor of Property and Insurance recommends that 
he be authorized to acquire this property for the sum of 
$19,800 on the foregoing basis, chargeable to Code 531/1251. 

MOVED by Aid. Broome, 

THAT the foregoing recommendation contained in the Board 
of Administration report of August 24 be approved. 

- CARRIED 

K. Sewer Easement: Block 28, D.L. 185 
Adirondack Properties Ltd. 


The Corporation Counsel advised that Adirondack Properties 
Ltd. has applied for a development permit to erect a 23-storey 
apartment on the above block fronting on Beach i\venue. In 
the past two weeks the developers learned that a City sewer 
pipe is located in the block. There are no records of any 
easement having been granted to the City for such sewer pipe. 
The sewer pipe was laid in 1904. The solicitors for the 
developers take the position that the City has no right to re- 
main on the property, on the other hand the Law Department has 
taken the view that the City has such a right. In the circum- 
stances, the Corporation Counsel feels there should be a 
compromise between the parties. 

As a result of a meeting held with the solicitors for 
the developers and its architect, Peter Cole, the developers 
have agreed to the following :- 

1. Pay half the cost of replacing the existing 
six-inch sewer, the estimated cost being $4,500. 

2. Pay all the costs of the temporary relocation 
of the sewer pipe during the construction of 
the apartment building, the estimated cost 
being $1,000. 

3. The developers to grant to the City a five- 
foot wide easement over its property for the 

sewer pipe, provided however that the developers 
will attempt to obtain from Block Brothers, 
owners of the adjoining property, an easement 
for such sewer pipe in which event the developers 
will pay half the cost of replacing the existing 
six- inch sewer pipe on Block Brothers property. 

4. The developers to pay any extras to its con- 
tractor arising out of the temporary relocation 
of the existing sewer. 

The City Engineer advises that in the next twelve months 
he proposes to replace this sewer in any event with twin sewers, 
a six- inch sanitary sewer and an eight-inch storm sewer. If 
the above arrangement is approved, the City Engineer proposes 
to erect the twin sewers in the new easement area forthwith. 
The total estimated cost of the twin sewers is $6,000. 

MOVED by Aid. Hardwick, 

THAT the foregoing arrangement as proposed be approved. 


- CARRIED 
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COMMITTEE OF THE WHOLE 

MOVED by Aid. Broome, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid. Broome, 
SECONDED by Aid. Sweeney, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 


The Council recessed at approximately 12:00 noon to 
reconvene at 2:00 P.M. 

The Council reconvened in the Council Chamber at approxi- 
mately 2:00 P.M., His Worship the Mayor in the Chair and the 
following members present: 

PRESENT: His Worship the Mayor 

Aldermen Adams, Broome, Calder, Hardwick, 
Phillips, Rankin, Sweeney and 
Wilson 

ABSENT: Alderman Bird 

Alderman Linnell (Leave of Absence - 

illness) 

DELEGATIONS AND UNFINISHED BUSINESS 

4. Transient Youth: 

Children's Aid Society 

Mrs. Beck, representing the Children's Aid Society, 
appeared as a delegation before Council and spoke in support 
of a brief from her organization, which had been circulated 
previously to members of Council, The brief dealt with a 
number of proposals involving 16 to 18 year olds Who are in 
need of social assistance. 

MOVED by Aid. Phillips, 
SECONDED by Aid. Calder, 

THAT the brief from the Children's Aid Society be received 
and the Director of Welfare Services report to the Standing 
Committee on Health and Welfare on the proposals contained in 
the brief. 

(amended) 

MOVED by Aid. Rankin, in amendment, 
SECONDED by Aid. Hardwick, 

THAT the following words be added to the motion of Aldermen 
Phillips and Calder: 

'and that upon receipt of the report from the Director 
of Welfare Services, the Standing Committee invite 
delegations from the organizations mentioned on 
page 4 of the Society's brief and that these organiz- 
ations be provided with a copy of the Director of 
Social Welfare's report in advance of their appearance 
before the Committee. ' 

- CARRIED 


cent 'd . . 
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DELEGATIONS AND UNFINISHED BUSINESS (cont'd) 


Transient Youth: 

Children's Aid Society (cont'd ) 

The motion, as amended and reading as follows, was put 
and carried: 

"THAT the brief from the Children's Aid Society be 
received and the Director of Welfare Services report 
to the Standing Committee on Health and Welfare on 
the proposals contained in the brief and that upon 
receipt of the report from the Director of Welfare 
Services, the Standing Committee invite 
delegations from the organizations mentioned on 
page 4 of the Society's brief and that these organ- 
izations be provided with a copy of the Director of 
Social Welfare's report in advance of their appearance 
before the Committee". 

5. Options to Repurchase: Redevelopment Project II 
Area A-5, situated North of Hastings Street betwn. 
Heatley Avenue and Clark Drive. 


The Council received a delegation from Mr. Brown on behalf 
of Wells Cartage Limited concerning a further extension of 
the requirement in their agreement to develop land purchased 
from the Urban Renewal partnership in Redevelopment Project II, 
Area A-5, situated North of Hastings Street between Heatley 
Avenue and Clark Drive. The Board of Administration report 
(Property matters), dated August 6th detailed the history of 
the matter and it is recommended: 

'that no further extensions of the development clause in 
the sales agreement with Wells Cartage Limited be granted 
and it is further recommended that all purchasers of 
sites in Area A-5 of Redevelopment Project II be advised 
by the Supervisor of Property and Insurance of the City's 
intent to exercise its options to repurchase within 
90 days of the extended development dates, unless 
development is commenced within that time. * 

MOVED by Aid. Broome, 
SECONDED by Aid . Hardwick , 

THAT an extension of the development clause in the sales 
agreement with Wells Cartage Limited be granted for the purpose 
of obtaining a development permit allied to the present use as 
a storage area. 

- LOST 


MOVED by Aid. Adams, 
SECONDED by Aid. Rankin, 

THAT the recommendation of the Board of Administration be 
approved . 

- CARRIED 


(During consideration of the foregoing item. Alderman Wilson 
left the meeting to attend to other Civic business) 

COMMUNICATIONS OR PETITIONS (cont'd ) 
Proposed Commercial Development: 

Victoria Drive at Prestwick Avenue (Mrs. A. Kripps, M.L.A.) 

The City Clerk advised that Mrs. Kripps was unable to be 
present at the Council meeting this day with respect to the 
above mentioned matter. 

MOVED by Aid. Broome, 
SECONDED by Aid. Hardwick, 

THAT the letter from Mrs. Kripps be referred to the Board 
of Administration for report. 

- CARRIED 
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COMMUNICATIONS OR PETITIONS (cont'd) 

8. Delegation: Coalition for Community 
Control of the Police 


The City Clerk advised of a letter received from Mr. 
Stephen Garrod representing the Coalition for Community 
Control of the Police Committee requesting to appear before 
Council to present a brief and speak on a revision to the 
Vancouver City Charter concerning the nature of the Police 
Commission, as well as some subsidiary matters. 

MOVED by Aid. Adams, 
SECONDED by Aid. Phillips, 

THAT the organization be advised that the subject matter 
is beyond the jurisdiction of the Council; however, if it 
still wishes to be heard before the Council, the necessary 
arrangements be made. 


BY-LAWS 

1. BY-LAW TO AMEND BY-LAW No. 4020 

BEING THE BOARD OF ADMINISTRATION BY-LAW 

MOVED by Aid. Broome, 
SECONDED by Aid. Calder, 

THAT leave be given to introduce a By-law to amend By-law 
No. 4020 being the Board of Administration By-law and the 
By-law be read a first time. 

- CARRIED 

MOVED by Aid. Broome, 
SECONDED by Aid. Calder, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Broome, 
SECONDED by Aid. Calder, 

THAT Council do resolve itself into Committee of the Whole 
to consider and report on the By-law, His Worship the Mayor in 
the Chair. 

- CARRIED 

MOVED by Aid. Sweeney, 

THAT the By-law number where shown as '4020' be changed 
to read in each case '4017', in accordance with the advice of th 
Corporation Counsel. 

- CARRIED 

MOVED by Aid. Broome, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete as 
amended . 

MOVED by Aid. Broome, 
SECONDED by Aid. Calder, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Broome, 
SECONDED by Aid. Calder, 

THAT the By-law be read a third time and the Mayor and 
City Clerk be authorized to sign same and affix thereto the 
Corporate Seal. 

- CARRIED 

(The By-law received three readings) 
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BY-LAWS (cont 'd) 

2, BY-LAW TO AMEND BY-LAW No. 4243 
BEING THE ENCROACHMENT BY-LAW 

MOVED by Aid, Wilson, 
SECONDED by Aid, Calder, 

THAT leave be given to introduce a By-law to amend By-law 
No, 4243, being the Encroachment By-law and the By-law be read 
a first time, 

- CARRIED 

MOVED by Aid, Wilson, 
SECONDED by Aid. Calder, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid, Wilson, 
SECONDED by Aid, Calder, 

THAT Council do resolve itself into Committee of the 
Whole, to consider and report on the By-law, His Worship the 
Mayor in the Chair, 

- CARRIED 

M0V'12D by Aid, Wilson, 

THAT the Committee of the Whole rise and report, 

- CARRIED 

The Committee then rose and reported the By-law complete, 

MO»VED by Aid, Wilson, 
SliCONDED by Aid, Calder, 

THAT the report of the Committee of the Whole be adopted, 

- CARRIED 

HOVED by Aid, Wilson, 
SECONDED by Aid, Calder, 

THAT the By-law be read a third time and the Mayor and 
City Clerk be authorized to sign same and affix thereto the 
Corporate Seal , 

- CARRIED 

(The By-law received three readings) 

3, BY-LAW TO AMEND BY-LAW No, 2046 
BEING THE POUND BY-LAW 


MOVED by Aid, Rankin, 
SECONDED by Aid,. Broome, 

THAT leave be given to introduce a By-law to amend By-law 
No, 2046 being the Pound By-law, and the By-law be read a first 
time , 

- CARRIED 

MOVED by Aid, R.ankin, 
SECONDED by Aid . Broome, 

THAT the.' By-law be read a second time. 

- CARRIED 

MOVED by Aid, Flankin, 
SECONDED by Aid, Broome, 

THAT Council do resolve itself into Committee of the Whole 
to consider and report on the By-law, His Worship the Mayor in 
the Chair, 

- CARRIED 

MOVED by Al^d, Rankin, 

THAT the Committee of the Whole rise and report, 

- CARRIED 

The Committ ee then rose and reported the By-law complete, 

cont 'd . . . 
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BY-LAWS (cont'd) 

By-law to amend the Pound By-law (cont'd ) 

MOVED by Aid. Rankin, 
SECONDED by Aid. Broome, 

THAT the report of the Committee of the Whole be adopted, 

- CARRIED 

MOVED by Aid. Rankin, 
SECONDED by Aid. Broome, 

THAT the By-law be read a third time and the Mayor and 
City Clerk be authorized to sign same and affix thereto the 
Corporate Seal. 

- CARRIED 

(The By-law received three readings) 


MOTIONS 

Pavements and Curbs on Special Grounds: 
(Rupert Street, 1st Avenue to 2nd Avenue, 
E/S and Graveley Street to 2nd Avenue W/S ) 

MOVED by Aid. Rankin, 
SECONDED by Aid. Broome, 

THAT WHEREAS a proposed project for pavement and curbs on 
Rupert Street from 1st Avenue to 2nd Avenue on the east side 
and from Graveley Street to 2nd Avenue on the west side was 
recommended by the Board of Administration on June 4, 1971 and 
approved by Council on June 8, 1971; 


AND WHEREAS the said project was advanced as a local 
improvement on the initiative principle to a Court of Revision 
on July 29, 1971, and was defeated; 


AND WHEREAS it is hereby declared that it is necessary 
in the public interest to construct pavement and curbs on Rupert 
Street from 1st Avenue to 2nd Avenue on tl}e east side and from 
Graveley Street to 2nd Avenue on the west side, as hereinafter 
set forth; 


AND WHEREAS the Council deems that the said project will 
specially benefit the real property fronting and abutting on the 
said portions of Rupert Street; 


AND WHEREAS the Council may by authority contained in 
section 506 of the Vancouver Charter by resolution passed by two- 
thirds of all its members, undertake and carry out the paving 
and the construction of concrete curbs, aforesaid, and assess 
the cost thereof against the real property so deemed to be 
specially benefited, as a local improvement; 


NOW THEREFORE BE IT RESOLVED that a pavement with a 
Portland cement concrete or asphaltic concrete base and asphaltic 
concrete wearing surface to widths varying from sixty (60) feet to 
eighty (80) feet, together with the necessary Portland cement 
concrete curbs and all other necessary and incidental work in 
connection therewith, be constructed on the said portions of 
Rupert Street; 
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MOTIONS (cont'd) 

Pavements and Curbs on Special Grounds 
(continued) 


AND BE IT FURTHER RESOLVED that the cost of the con- 
struction of the said pavement, curbs and all other necessary and 
incidental work in connection therewith be assessed against the 
real property fronting and abutting thereon as a local improve- 
ment upon the basis provided in By-law No. 3614, being the Local 
Improvement Procedure By-law, subject, however, to the limitations 
prescribed in the Vancouver Charter, aforesaid; 

AND BE IT FURTHER RESOLVED that the proportion of the 
cost of the construction of the said pavement, curbs and all 
other necessary and incidental work in connection therewith to 
be borne by the City pursuant to the Local Improvement Procedure 
By-law and the Vancouver Charter, aforesaid, be assumed by the 
City and be paid out of the general revenue of the City or out 
of capital funds raised by the issue of debentures upon the 
general credit of the City. 

- CARRIED BY THE 
REQUIRED MAJORITY 

2. Resurfacing and Widening on Special Grounds: 
(49th Avenue, Oak Street to Elm Street N/S 
and Oak Street to Marine Crescent S/S) 

MOVED by Aid. Rankin, 
SECONDED by Aid. Adams, 

THAT WHEREAS there is an existing pavement twenty (20) feet 
in width on 49th Avenue from Oak Street to Elm Street on the 
north side and Oak Street to Marine Crescent on the south side; 


AND WHEREAS a project for resurfacing and widening of 
the existing pavement on the said portions of 49th Avenue to 
widths of thirty-eight (38), forty-two (42) and sixty (60) feet, 
together with the construction of all necessary Portland cement 
concrete curbs, was recommended by the Board of Administration 
on June 4, 1971 and approved by Council on June 8, 1971; 


AND WHEREAS the project was advanced as a local improve- 
ment on the initiative principle to a Court of Revision on July 
29, 1971, and was defeated; 


AND WHEREAS it is hereby declared that it is necessary 
in the public interest that the existing pavement on the said 
portions of 49th Avenue be resurfaced and widened and that 
Portland cement concrete curbs be constructed as hereinafter 
set forth; 


AND WHEREAS the Council deems that the said resurfacing, 
widening and concrete curbs will specially benefit the real prop- 
erty fronting and abutting on the said portions of 49th Avenue; 


AND WHEREAS the Council may by authority contained in 
section 506 of the Vancouver Charter by resolution passed by two- 
thirds of all its members, undertake and carry out the resurfacing, 
widening and construction of concrete curbs, aforesaid, and assess 
the cost thereof against the real property so deemed to be spec- 
ially benefited, as a local improvement; 


cont 'd 
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MOTIONS (cont'd) 

Resurfacing and Widening on Special Grounds 
(continued) 


NOW THEREFORE BE IT RESOLVED that pavement resurfacing 
and widening with a Portland cement concrete or asphaltic con- 
crete base and asphaltic concrete wearing surface with the neces- 
sary Portland cement concrete curbs, together with all other 
necessary and incidental work in connection therewith, be constructed 
on the said portions of 49th Avenue in order to widen the pavement 
presently existing thereon to widths of thirty-eight (38) , forty- 
two (42) and sixty (60) feet; 


AND BE IT FURTHER RESOLVED that the cost of the construc- 
tion of the said pavement, curbs and all other necessary and 
incidental work in connection therewith be assessed against the 
real property fronting and abutting thereon as a local improvement 
upon the basis provided in By-law No. 3614, being the Local Improve- 
ment Procedure By-law, subject, however, to the limitations pre- 
scribed in the Vancouver Charter, aforesaid; 

AND BE IT FURTHER RESOLVED that the proportion of the 
cost of such construction to be borne by the City pursuant to 
the Local Improvement Procedure By-law and the Vancouver Charter, 
aforesaid, be assumed by the City and be paid out of the general 
revenue of the City or out of capital funds raised by the issue 
of debentures upon the general credit of the City. 

- CARRIED BY THE 
REQUIRED MAJORITY 

3 . Rapid Transit 

At the Council meeting on August 10th, Alderman Wilson 
and Alderman Sweeney gave Notice of Motion on the subject of 
rapid transit which, by agreement of Council was today 
changed and now reads as follows: 

MOVED by Aid. Wilson, 
SECONDED by Aid. Sweeney, 

THAT WHEREAS Public Mass Transit can be a major contri- 
bution in alleviating traffic congestion pressures in the 
Greater Vancouver Regional Area; 

AND WHEREAS the Regional District is now assessing the 
benefit of accepting the Provincial Government proposal of 
taking over the B.C. Hydro Transit system to form the basis of 
an adequate and efficient District Public Mass Transit 
operation for the whole of the Region; 

AND WHEREAS the Provincial Government has proposed a 
cost sharing formula for a rapid transit system; 

THEREFORE BE IT RESOLVED THAT the Vancouver City Council 
favours and recommends to the Regional District Board that 
rapid transit be accepted as the No. 1 priority in relieving 
pressure on the complex transportation system toward movement 
of people and goods. 


- CARRIED 
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MOTIONS (cont'd ) 

4. Commercial Transport Service: 
Vancouver 


At the meeting on August 10th Notice of Motion was given 
by Alderman Wilson and Alderman Bird with respect to commercial 
transport service, Vancouver. Because of the absence of the 
seconder the Council agreed to defer consideration until the 
next meeting of Council. 


ENQUIRIES AND OTHER MATTERS 

Alderman Hardwick - requested that His Worship the Mayor 

Reopening of Howe Street appeal to the Fairview Corporation 

to have Howe Street reopened from 
Georgia to Robson Streets after 
Labour Day to alleviate the traffic 
problem in this area. 

His Worship agreed. 


Alderman Calder - enquired if the City Engineer could 

Road Markings improve the poor lane markings in 

the area of Georgia Street, Burrard 
to Granville Streets. h,- 

His Worship directed that this l^'^ ' 
matter be attended to. 


Alderman Broome requested the City Clerk to report 

Effect of Cancelled on the effect of Council meeting 

Meetings: July and August every two weeks during July and 

August of this year. 


His Worship so directed. 


NOTICE OF MOTION 


Alderman Broome submitted the following Notice of Motion, 
which was recognized by the Chair: 

"THAT WHEREAS Canadian Pacific Airlines has its headquarters 
and major base of operations in the Greater Vancouver area and 
consequently is of major economic importance to this total area: 

AND WHEREAS in 1964 the Federal Government divided inter- 
national routes between Air Canada and CP. Air giving Air Canada 
the high density North Atlantic routes to Europe and CP. Air the 
much less attractive Pacific routes; 

AND WHEREAS the Federal Government is negotiating a Canada- 
China agreement to allow a Canadian carrier landing rights at 
Peking or other Mainland Chinese cities; 

THEREFORE BE IT RESOLVED this Council request the Minister 
of Transport to designate CP. Air as the Canadian carrier when 
such an agreement is concluded on the basis that it would be a 
logical extension of present CP. Air routes far superior in every 
respect to an extension of the Air Canada Moscow route and also in 
accordance with the 1964 agreement; 

AND FURTHER BE IT RESOLVED a copy of this resolution together 
with the Sun editorial entitled a 'Slow Boat to China' be sent to 
all Vancouver Members of Parliament. 

(Notice) 


The Council adjourned at approximately 3:45 P.M. 


The foregoing are Minutes of the Regular Council meeting 
dated August 24, 1971, adopted as amended on August 31, 1971 
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.... (WORKS) 1 
August 20th, 1971 


The following is a report of the Board of Administration: 


WORKS & UTILITY MATTERS 


CITY ENGINEER'S REPORT 


1. 


Closing Portion of Lane South of 
19th Avenue West of Gladstone Street 


"A lO-foot by lO-foot lane corner cut-off at the southeast comer 
of Lot E of Lot 15, Blocks 20 and 21, D.L. 195 is surplus to the City's 
highway requirements . 

I RECOMMEND that the portion of lane shown outlined red on plan 
marginally numbered Lr5774. be closed, stopped up ajid conveyed to the c^jner 
of abutting Lot E, subject to the following conditions :- 

(a) The value of the closed portion of lane be $50.00 in accordance 
with the recommendation of the Supervisor of Property and 
Insurance . 

(b) The closed lane be added to the abutting Lot E to form one parcel." 


Your Board RECOMMENDS that the foregoing be approved. 


2. 


Closing 7th Avenue between Guelph Street 
and St. George Street - School Site 


"The School Board has acquired all the property on both sides of 
7th Avenue between Guelph Street and St. George Street for the relocation of 
Mount Pleasant School site. To consolidate the site, it is necessary to 
first close portion of 7th Avenue. 

I RECOMMEND that all that portion of 7th Avenue lying between Guelph 
Street and St. George Street as shown outlined red on plan marginally numbered 
LF 5771 be closed, stopped up, and conveyed to the School Board subject to 
the School Board paying all costs related to the street closure and relocation 
of utilities. 

The closure of the street referred to herein is deemed to be for 
the benefit of the City." 


Your Board RECOMMENDS that the foregoing be approved. 
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3. Leasing the West 20' of Salsbury Drive 
North of Powell Street 

"For the past 10 years, the west 20' of Salsbury Drive between 
Powell Street and the C.P.R. Right of Way has been leased to the abutting 
owner. The lease expired March 31st, 1971 and the Lessee wishes to continue 
to lease this portion of street. 

I RECOMMEND that the portion of the west 20' of Salsbury Drive as 
shown outlined red on plan marginally numbered LE 154-9 be again leased to 
the owner of abutting Lot 10, Block 2, Subdivision D, D.L. 133 subject to 
the following conditions :- 

(a) The term of the lease be for 10 years subject to a one year's 
notice of cancellation if the area is required for municipal 
purposes . 

(b) The rental to be $600.00 per annum for the first 5 years, to 

be paid at a rate of $50.00 per month, the rental to be subject 
to review at the beginning of the 6th year in accordance with 
the recommendation of the Supervisor of Property and Insurance. 

(c) All other conditions contained within the old agreement to be 
retained in the new agreement. 

(d) An agreement satisfactory to the Corporation Counsel and 
City Engineer." 

Your Board RECOMMENDS that the foregoing be approved. 


U' Twin Sewers to Serve New City Subdivision 
between Kaslo Street and Lane West Renfrew 
Street, l6th to 1 7th Avenues 

"Subdivision of this City-owned land requires extension of the 
existing system to provide service to twelve newly created lots. 

The estimated cost of the work is $13,000. 

. I RECOMMEND that $13,000 be appropriated from Accoiint Code 117/7901, 
'Provision for City Subdivisions Unallocated' 

Your Board RECOMMENDS that the foregoing be approved. 


5. Installation of Water Main across C.P.R. 

Tracks - Ash Street at Kent Avenue 


"On July 13th, 1971, Council gave approval for the installation of 
a water main across C.P.R. tracks on Ash Street at Kent Avenue and for the 
execution of a lease agreement between the City and the C.P.R. for this 
crossing. 

It has now become necessary for the City to seek permission for 
this crossing from the Railway Transport Committee. 

I therefore RECOMMEND that the Corporation Counsel be instructed to 
make the requisitie application to the Railway Transport Committee." 


Your Board REC0M14ENDS that the foregoing be approved. 
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6. Registered Charges - The Subdivision and Consolidation 
of Parcels, and the Vancouver Land Registry Office 

The City Engineer and Corporation Counsel report as follows :- 

"The City of Vancouver has Indeninity Agreements comprising Boulevard 
Crossings under the Area By-Law and encroachments upon the streets under the 
Encroachment By-Law registered as charges against the abutting parcels. 

Heretofore when parcels were being re-subdivided or consolidated 
and charges were registered against some or all of the titles involved, the 
Registrar followed the procedures of carrying forward these charges against 
the titles of the abutting parcels. The Registrar now requires that these 
charges be either extended to cover all the titles being created or the 
charges be released prior to the registration of the subdivision plan. 

The Area By-Law provides that the City Engineer and the Corporation 
Counsel are authorized to approve the release of an existing crossing 
agreement where such agreement is to be replaced by a new agreement. 

The Encroachment By-Law does not provide the authority to officials 
to release an Encroachment Agreement in respect to an existing encroachment 
which is to be replaced by a new agreement. 

We RECOMMEND :- 

(a) That the Encroachment By-Law be amended whereby the City 
Engineer and the Corporation Counsel be authorized to approve 
the release of an existing encroachment agreement when such 
agreement is to be replaced by a new agreement. 

(b) That the Corporation Counsel advance an appropriate amending 
By-Law to the Encroachment By-Law." 

Your Board RECOMMENDS that the foregoing be approved. 

7. TENDER NO. 46-71-1 - SUPPLY AND DELIVERY OF 
WATERWORKS AND SEWERS GREY IRON CASTINGS 

The Purchasing Agent and City Engineer report as follows :- 

"Tenders for the above were opened by your Board on 
June 14, 1971 and referred to the City Engineer and Purchasing 
Agent for report. The working tabulation is on file in the 
Purchasing Agent's Office. 

The tender call was for 26 items - we are reporting on 
only 25 because the 26th item was an alternative and is presently 
not required. 

Four bids were received, all meeting specifications. 

The total prices shown below are estimates only, based 
on an anticipated 12 month requirement. 

The 5% B.C. Provincial Tax is in addition to all prices 
shown. The Federal Sales Tax is included in the total estimated 
prices for Waterworks Castings and excluded from the total 
estimated prices for Sewer Castings because the City of Vancouver 
is exempt. 
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Claviso 7 Continued 


We RECOMMEND acceptance of the following low bids for a 
12 rnonth contract: 


Name of Firm 


Number of 

Item£5 to Central Stores 
be Awarded Stock Number 


Estimated 
Total Cost 
for a 12 
Month t'eriod 


SCHEDULE I 


McLean & Powell 


Associated Foundry 


Dobney Foundry 


15 


SCHEDULE II 


- WATERW O RKS CAST INGS 

65-273 Series 
4005 ,4575 ,5143 ,3437, 
2868,2298,1720,7909, 
775 0, 115 9Frame , 1159Cover , 
5713,5754,0581,6281 

0011 

- SEWER CASTINGS 


$33 ,112.24 


2 ,923 .20 


Mainland Foundry 3 

Estimated Total of Award for both 
Waterworks and Sewer Castings - , 


7 0-059 Ser i_or 
0300, and 2300,0599,0880, $45,463.50 
1175 ,2041 ,4070 

1464,1753.2629 and :'^)18 61 ,882.50 


$ 143,3 8 1.44 


Your Board 

RECOMMENDS that the recommendation of tlie Purchasina Agent and 

City Engineer Vie approved, subject to 5% Provincial ;',ilet' Tax .md 

contracts satisfactory to Corporation Counsel. 


8. 


CONSTRUCTION CONTRACT PROCEDURE 
WITHDRAWAL OF TENDERS 


The City Engineer, at the request of your Board, ha; 
one aspect of the City's contract procedure. He reports: 


Tt-'>v u' wed 


"It is usual to lequiro that tenders Lor construction contracts ho 
supported by a bid bond or deposit as a guarantee tliat tlie t ciuleier will 
si.gn the contract and post the performance bond il awarded the job, Undcn- 
thie City's present normal procedure, however, a tiMider may be withdrawn 
wi.thout penalty at any time up to the actual award of the com l act . 

An alternative form of tender (used for example on ihe Coorj-.la 
Vi.aduct Replacement Contracts) requires that the lenders roirain opi-n lor 
a stated period after the closing of bids. As lonj; as an ai<a!.) Is iiiailo 
wi.thln that period, the bid cannot be withdra\^^\ and reTusal ! sifai t h(^ 
contract could result in forfeiture of the bid bond (up to dill.Meiue 
bf'tween that tender and the price for vAiich t he City then coiii i act s l or Hu- 
work) . 

A numb(n- of other public bodies have bron cent act id. Sexeral 
heive contract documents wlilcli Torbid withdraw.il, Tlie (h iMl t i Vanconvei 
S€'W(M age 6c Drainage District, Tor example, adojit cd Mirli a lot in ol I endei 
In Novombei 1 970 , 


Ihe i'lihl Ic Woi k:. A;;.':oe i a I ion ol Uriti.'ili ("oluinhia h,i.. isMieil 
' l';e( ii|iim(>n(|(.(| Slandard:. i>l .'ipiM' i I i eal Ions lor Mnnieipal Work;' whieli inelndc 
till' |>rovi::inii I hal 'no biddei will |i(> permitted to withdraw hi . I endei 
bf'l ween Ihe cLoslni', I liiK' lor reeeipl ol I enihM :; and the aelnal awaid ol 
contract llnles^; ! he award Is delayed lot a period excei-d i ng it) ealendat dav 
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Associations and individual contractors representing the construct- 
ion industry have been contacted. They favour there being a penalty for 
withdrawal of tenders but with the provision that a tenderer who has made a 
genuine and provable error should be allowed to withdraw without penalty. 

The Law Department advise that the form ot tender proposed is 
enforceable only if it is under seal. The following recommendations, 
therefore, will apply only to formal construction tenders which require a 
bid bond or deposit and vrtiich will be opened in public and awarded by the 
Board of Administration or Council. 

The matter has been reviewed with the City Building Inspector, 
who administers most of the City's building construction contracts, and he 
is in agreement with the recommendations. 

I RECOMMEND: 

1. That City construction tender documents be drawn so that no 
bidder may withdraw his tender between the closing time for 
submission of tenders and the execution of the contract with 
the successful tenderer unless contract execution is delayed 
beyond a specific number of days from the closing. The niomber 
of days would depend on the circumstances but might commonly be 
30 or 60 calendar days. 

2. That the City Council, however, adopt as policy that it will 
permit the withdrawal of tenders without penalty where the 
tenderer can show to the appropriate Chief Officer that he has 

made a genuine, provable and significant error in his tendei." 

Your Board RECOMMENDS that the foregoing recommendations oL the City 
Engineer be adopted. 

CONSIDERATION 

9. Shinerama 71 for Cystic Fibrosis 

The City-flngineer reports as follows: 

"As in previous years, the Alma Mater Society of the 
University of British Colinntiia, and the British ColumlDia 
Institute of Technology, propose to hold a Shinerama or Shoe 
Shine Day on Friday, September 17, 1971, as a fund raising 
campaign to aid the Canadian Cystic Fribrosis Foundation. 
To accomplish this they are requesting permission to shine 
shoes on City sidewalks which requires approval of City Council, 
as per Sections 69(2) and 71 (l) of the Street and Traffic By- 
law. Approximately 1500 students are expected to participate 
and will Toe deploying themselves around the Greater Vancouver 
area. 

No objections have been raised by the Police Department 
and the only requirement needed from a traffic standpoint is 
that clearance be left on the sidewalk to allow free pedestrian 
movement . 

If permission is granted to the Alma Mater Society of the 
University of British Columbia to place shoe shine boxes on 
City street allowance and to hold a shoe shine day in Vancouver 
on September 17, 1971, such permission should be subject to the 
following conditions : 


Cont ' d 
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1. Provision of adequate insurance coverage 
satisfactory to the Corporation Counsel 
indemnifying the City against all possible 
claims which may result from the Shinerama. 

2. That six foot clearance in the downtown area 
and four foot clearance in the residential 
areas be available for the free movement of 
pedestrians along the' sidewalks." 

The City Engineer submits the matter to 
Council for Consideration. 

(Copies of the communication from Shinerama Vancouver dated 
July 27, 1971 and a history of Shinerama are circulated for 
Council's information.) 

RECOMMENDATION 

10. Greater Vancouver Water District - 

Capilano Main No. 5 and Easement through 
Shaughnessy Hospital Property 

'The Corporation Counsel reports as follows :- 

"The Department of Veterans Affairs has agreed 
to grant an easement for water main purposes 
to the Greater Vancouver Water District in, 
over and upon Shaughnessy Hospital property on 
Oak Street. This property is owned by the Crown 
Dominion. The City has a right-of-way for sewer 
and water purposes over this property. The 
District has asked the City to consent to the 
granting of this easement by the Crown Dominion. 
The consent will be drawn in such a way as to 
provide that it shall not operate to abridge or 
restrict the rights of the City under its prior 
right-of-way. The City Engineer and I have 
approved the consent in this form. " 

Your Board 

RECOMiyiENDS that the foregoing report of the Corporation 
Counsel be adopted, that the Mayor and the City Clerk 
be authorized to sign the said consent and that the 
common seal of the City be affixed thereto. ' 

All documentation with respect to the easement was subse- 
quently completed, however, the Greater Vancouver Water 
District now advises that Messrs. Thompson, Berwick, Pratt 
& Partners, Architects for St. Vincentfe Hospital , have 
suggested an alternative route for the easement arising out 
of the St .Vincent's Hospital expansion program at 32nd and 
Heather. This alternative route is over the same Crown 
property referred to in the Council minute of February 4, 
1969, against which is registered the same sewer and water 
easement of the City. The- solicitors for the District have 
advised the Corporation Counsel that the alternative route 
is satisfactory to the District and has submitted a new 
easement agreement covering the substituted route between 
the Crown and the District to the City requesting the 
Council's consent. 


Cont'd . . 
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The City Engineer has considered this request and has no 
objection to the giving of such consent. It is recommended 
therefore that the City consent to the easement between 
the Crown and the District respecting the alternate route 
in the form submitted by the solicitors for the District 
on the following conditions :- 

1. That such consent shall not operate to 
abridge or restrict the rights of the City 
under its sewer and water easement which 
was made between the Crown, as Grantor,, and 
the City, as Grantee, dated August 25, 1960, 
and registered in the Land Registry Office 
under number 317 205-M; and 

2. That the District release the existing 
easement between the Crown and the District. 

It is further recommended that the Mayor and the City Clerk 
be authorized to sign the said consent and the common seal 
of the City be affixed thereto." 


Your Board RECOMMENDS that the foregoing recommendations of the 
Corporation Counsel be adopted. 


FOR ADOPTION SEE PAGE(S)...,;^^ 
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SOCIAL SERVICE AND HEALTH MATTERS 


RE COMMEN D AT I ON 


1. 


Provincial Mental Health Branch Treatment Program 


The Medical Health Officer reports as follows: 

"Council on January 9, 1970, approved a plan for the accommodation of a 
Provincial Mental Health Branch treatment team to operate in the Unit 4 area 
(South-east portion of the city). This team was to function conpl ementary to 
the City of Vancouver Health Department Mental Health Program, the agreement 
was subject to - 

1. No direct cost to be incurred by the City. 

2. The plan to be implemented for a six months' trial, at which 
time a report to Council will be submitted. 

3. That there be no further extension of the mental health treat- 
ment program until Council has adopted a policy subsequent to 
discussion of this report. 

The program became operative in March 1970, but by October 1970 it was not 
really possible to evaluate the program due to insufficient duration of operation, 
staff changes, vacations, etc. The March 1970 - March 1971 experience with 
this program has now been compiled and the following statements are made in 
respect of this analysis. 

1. There have been no direct costs to the City of Vancouver. 

2. Administrative arrangements have evolved to a mutually 
satisfactory level permitting this program to operate 
successful ly. 

3. Many residents of the South-east part of the city have received 
treatment services which would not have been otherwise available 
from the City Health Department, or from other resources in the 
community. 

4. Individual, group, and drop-in type programs have been success- 
fully developed in cooperation with the City departments and 
with community agencies. 

In summary, it has been possible to extend the volume and variety of mental 
health service in this part of the city without any overlap with the City Health 
Department. Treatment in depth has been possible for some citizens who required 
this extra service. 

In view of the foregoing I would like to rocommond - 

1. That the Provincial Mental Health Service continue to be 
accommodated in Unit 4 under the present arrangeiDents. 

2. When space permits, similar Provincial Mental Health Branch 
participation be extended to East Unit (Victoria Drive) and 
North Unit (North-east portion of the city), thereby develop- 
ing an expanded mental health treatment program in partnership 
with the appropriate City departments." 

Your Board RECOMMENDS that the above report of the Medical Health Officer 
be approved. 


FOR ADOPTION SEE PAGE(S) 
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BUILDING AND PLANNING MATTERS 


RECOMMENDATIONS 

1. Proposed Public Housing Sites - 

South West Corner Windsor Street & 7th Avenue 
North side of 8th Avenue between St. Catherines 
and Windsor Streets 


"Lots 9-12, Blk. 109, DL264A, South West Corner Windsor Street and 
7th Avenue; Lots 15-19, Blk. 109, DL 264A, North side of 8th Avenue 
between St. Catherines and Windsor Streets are the subject of current 
applications by the City to the Senior Governments for provision of 
public housing. Both sites consist of vacant City-owned land and are 
zoned RM-3 Multiple Dwelling District. The site at Windsor Street 
and 7th Avenue (132* x 122') was estimated to provide approximately 
20 units and the site at 8th Avenue between St. Catherines and Windsor 
Streets (165' x 122') was estimated to provide approximately 26 units, 
in the form of one and two-bedroom apartments of frame construction. 

Representatives of the Senior Governments questioned the high indicated land 
costs in relation to the number of units which would be provided. C.M.H.C. 
officials advised also that foundation costs are likely to be high due to poor 
soil conditions. Investigations have been made by this Department towards 
securing lower per unit costs. 

The investigations led to the possibility of combining the two sites by closing 
a portion of the lane between 7th and 8th Avenues and adding two privately- 
owned lots presently developed with dwellings. By the use of this larger site, 
and the combination of low rise and high rise construction and an increase in 
the proportion of one bedroom units, it is hoped that an economically acceptable 
project might be produced. However, the results indicated a land cost per unit 
of approximately ;ii2,800, and, further, it has been ascertained that the privately- 
owned properties are not on the market for sale. 

It appears, therefore, that continued investigation of these two sites for public 
housing will not be productive. Both these sites have problems due to their 
topography and environment and it will take some study to determine the most 
appropriate use and method of disposal as an alternative to Public Housing. 

It is RECOMMENDED, therefore, that the City's request to the Senior Gcverninents 
for the provision of public housing on Lots 9-12, and Lots 15-19, Block 109, 
DL 264A, be withdrawn and that a report be submitted on the more appropriate use 
and metiiod of disposal of these sites." 

Vour Board RECOMMENDS that the foregoing report of the Director of Planning and Civic 
I^evelopment be approved. 

2. Rezoning Application: South side Parker Street 
and North Side Napier Street between Clark and 
Odium Drives 

"An application has been received from Mr. N. Campbell for Chuck 
Wagon Meat Processors Ltd., 2310 West 4th Avenue, requesting an 
amendment to the Zoning and Development By-Law whereby Lot 10 ex. 
E,25', Block 30, D.L. 182, Lot 10, Block 30, D.L. 182, and Lot 5, 
Block 30, D.L. 182 would be rezoned from an RM-3 Multiple Dwelling 
District to an M-1 Industrial District. 

The applicant states the purpose of his application is: "wholesale butcher, use No. 25, 
Food Processing, Manufacturing and Packaging, M-1 zone schedule of named uses." 


Cont 'd. 


551 


Board of Administration, August 20, 1971 (Building) 2 


Clause 2 Continued 

The subject properties consist of one lot (Lot 5, Block 30, D.L. 182) 48.5' wide by 132' 
deep fronting onto Parker Street, and two lots (Lot A of 10 and Lot 10 except E.25', Block 
30, D.L. 182) having a combined width of 48.5' and a depth of 132' fronting onto Napier 
Street. 

The subject properties are in the middle of the block bounded by Clark Drive, Parker Stree 
Odium Drive and Napier Street. The abutting properties to the west front onto Clark Drive 
and are zoned as an M-1 Light Industrial District. The properties to the east, separated 
by a varying width City lane, are zoned as an RM-3 Multiple Dwelling District and front 
onto Odium Drive. 

Brief History 

Lot 10 except E.25' (23.5' wide) is a City-owned lot. A portion of this lot has been used 
over the years to provide a rear vehicular access to existing non-conforming dwellings on 
three lots in the industrial area fronting Clark Drive. In addition, one non-conforming 
dwelling has an entrance encroachment over the City-owned lot. 

In 1963, City Council, on recommendation from the Technical Planning Board and Town Plan- 
ning Commission, approved an application to rezone Lot 5 from an RM-3 Multiple Dwelling 
District to an M-1 Industrial District, subject to conditions. This application was not 
completed. 

Also in 1963, an application to rezone Lot 10 except E.25' to an M-1 Industrial District 
was not approved by City Council. However, the applicant was advised that a new applica- 
tion to rezone this lot would be favourably considered if the applicant would also acquire 
include and consolidate the abutting 25' lot A with the application. 

At a Public Hearing in March, 1965, City Council considered an application to rezone the 
combined lots. Lot 10 except E.25' and Lot A, to an M-1 Industrial District. Representa- 
tions were made to Council regarding the use of a portion of the City-owned property for 
providing vehicular access to the rear of the abutting lots. Council resolved "THAT this 
matter be referred back to the Director of Planning for consideration as suggested above 
in respect of extension of Urban Renewal Scheme No. 3". 

On subsequent report to City Council, because of the ownership and access problems within 
the block. Council approved recommendations that the Director of Planning arrange to adjus 
the boundaries of Urban Renewal Scheme No. 3 study area to include both the subject block 
and such surrounding blocks as considered necessary. UTiile this was done, the actual stud; 
was not completed because of a change in government policy on urban renewal schemes. 

Recognizing the problems of vehicular access to the three lots which front 
Clark Drive abutting the City-owned lot, it is considered that one solution 
is that a new building be allowed on the northerly Lot 5 with the two southerly 
lots being used for required off-street parking and off-street loading and 
unloading facilities for the new building. In addition, a right of vehicular 
access be given to the three contiguous properties (Lots E, F and G) fronting 
Clark Drive. Tliis right of access would cease to each individual lot when each 
lot is redeveloped for industrial purposes and/or the existing dwellings are 
discontinued for residential use. 

Regarding the two-storey dwelling existing as a second principal building on 
the site at the rear of Lot H which abuts the City lot but fronts onto Clark 
Drive, it would be necessary for the existing encroachment of a step and 
entrance way to be removed from the existing City=owned lot. 


Cont'd . . . 
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The Technical Planning Board on July 30th, 1971 therefore recommended THAT the 
application be APPROVED, subject to prior compliance by the owners with the 
following conditions: 

1. Approval of City Council is first obtained on report from the 
Supervisor of Property § Insurance, for the purchase of the 
existing City-owned lot, being Lot 10 except E.25', with 
satisfactory arrangements being made to provide vehicular access 
to the rear of Lots E, F and G, for as long as each lot is wholly 
used for residential purposes. 

2. The easterly 3' of the site is to be dedicated to the City for 
lane purposes and the balance of the lots to be first consolidated 
into one parcel and so registered in the Land Registry Office. 

3. The scheme of development to be first approved the Technical 
Planning Board, having regard to the RM-3 Multiple Dwelling District 
to the east of the North/South City lane. 

The Town Planning Commission on August 6th, 1971 concurred with the foregoing 
recommendation of the Technical Planning Board." 

YOUR BOARD 

RECOMMENDS that the reports of the Technical Planning Board and the Town Planning 
Commission be received and the matter be referred for the consideration of 
Council at a Public Hearing. 


3. Rezoning Application: East side Renfrew Street 
between Pender and Turner Streets 


"An application has been received from Netupsky Engineering Co., 
1075 West Georgia Street, requesting an amendment to the Zoning and 
Development By-Law whereby Lots E, 28 to 32, Block 71, THSL would be 
rezoned from an RM-3 Multiple Dwelling District and RS-1 One Family 
Dwelling District to a CD-I Comprehensive Development District. 

The applicants state the purpose of their application is 'erection of a 
100-room hotel development, including licensed premises'. 

Submitted with the application is a letter, advising in part: 

•The proposed development comprises: 

1. A 100-room hotel (4 storeys, 38 ft. high), with some relatively 
minor commercial areas, possibly including a bank. 

2. A 3,000 sq. ft. neighbourhood 'pub' with an English courtyard 
entrance. 

3. Preservation of some existing trees on the property and the 
creation of a 50 ft. park- like 'buffer' between the hotel and 
the properties to the east. 

4. Provision for parking (covered) for some 165 cars, plus four 
short-term convenience parking stalls. 

5. A site area of 43,360 sq. ft., with a building area of 47,400 
sq. ft. (F/S ratio of 1.1) ' 


Cont 'd 
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Also submitted with the application arc drawingws prepared by Boris Netupsky, 
Engineer, and Dion Hamer, ARchitect, indicating a 4-storcy hotel building 
with a restaurant, beverage room and related facilities on the main floor, 
approximately '10' in height above Renfrew Street with two floors of undero round 
parkinp,. Tlie open portions of the site are developed with a driveway, 4 ofi"- 
street parking spaces and off-street loading and unloading facilities, patios, 
and landscaping. 

The scheme of development as proposed includes the property on the east side 
o£ Renfrew for a depth of 131.6' along Turner Street to the south and Pender 
Street to the nortii, together with the intervening 66' wide Carli:;le Street. 
It is pro])oscd to provide a southerly outlet from Carlisle Street to Turner 
Street over a 3,-;' wide lot (Lot 28) immediately to the east of the hotel 
development . 

Brief History 

On February 26tli , 1959, an application was filed by Pr. F. M. Hall to rezone 
Lots A and B (now Lot H) from an RM-3 Multiple Dwelling District to a C-2 
Comi'.vorci." 1 District to erect a hotel. The Tlichnical TJanniii;; r.oai'd and the 
iown I'lanniiii', i;oiuii i ss ion recommended that the rippl lent i on bv not ai)provod. aiul 
that ripplicatioii be made to redone Lots A, B and C from an RM-3 Multiple 
Dwelling District to an RS- 1 One Family Dwelling District. 

On April 14th, 1959, Council resolved that the application to rezone 

Lots A and B to a C-2 Commercial District be referred to a Public Hearing. 

On June 15th, 1959, Dr. F. M. Hall withdrew his application at the 
Public Hearing. 

On June 19th, 1959, Dr. ILall submitted a further application to rezone 
Lots A, B fi C to a C-2 Commercial District to permit the erection of a 
motel. The Technical Planning Board and Town Planning Commission reiterated 
their previous recommendation. 

On August 4th, 1959 Council adopted the TEchnical Planning Board's recommenda- 
tion and the Director of Planning was instructed to prepare an application to 
rezone the three lots to an RS-1 One Family Dwelling District. 

On October 15th, 1959 a Public Hearing was held to consider both applications, 
i.e. (a) Dr. F. M. Hall's application to rezone to a C-2 
Commercial District, and 

(b) Director of Planning' s application to rezone to an 
RS-1 One Family Dwelling District. 

Council at, the Public Hearing approved the rezoning to a C-2 Commercial District 
subject to: 


CD 


Lots A, B and C being consolidated. 


(2) 


Develcr-e-t -^.ir.taining a 24' landscaped strip alcr,;^ Pr-.-.-i 
Street and iQ' along Renfrew Street. 


(3) 


Development to be first approved by the Technical Planning 
Board indicating screening along Carlisle and east side of 
property. 


(4) 


No roof signs or advertising on roof of the building. 


Conf d 
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On April 8th, 1964, Development Permit Application #30879 was filed by 
R. Sequin, Architect, on behalf of East Side Holdings Ltd., to erect a hotel. 
After submission of revised drawings by the applicant on June 2nd, 1964, the 
application was approved by the Technical Planning Board on July 3rd, 1964, 
subject to a number of conditions being first met by the owner prior to the 
issuance of the development permit. These conditions were not met and the 
development permit application was cancelled by the Director of Planning on 
January 3rd, 1965. 

On October 21st, 1963, a rezoning application was filed requesting that Lots 
30, 31 and 32 be rezoned from an RS-1 One Family Dwelling District to an RM-3 
Multiple Dwelling District. This was not reconmiended by the Technical Plannin;, 
Board and Town Planning Commission and the application was not approved by 
Council on December 3rd, 1963. 

On May 2nd, 1966, Dr. F. Hall of East Side Holdings Limited submitted an appli- 
cation to rezonc Lot E, and Lots 28-32, Block 71, THSL to a CD-I Comprehensive 
Development District for the purpose of a hotel development. 

The Technical Planning Board recommended that the application be not approved 
for the following reason: 

Rezoning of this property to a CD-I Comprehensive Development 
District to permit an 8-storey hotel is considered incompatible 
with the adjacent single family residences. 

The Technical Planning Board wished it noted however that they would give 
favourable consideration to the building of a hotel which may include zoning 
in depth on both sides of Hastings Street between Cassiar and Boundary Road, 
or alternatively, both sides of Hastings Street between Renfrew Street and 
Victoria Drive, subject to a suitable form of development. 

The Town Planning Commission concurred in this recommendation, but recommended 
that favourable consideration be given to the building of a hotel on Hastings 
Street and further north on Renfrew Street, subject to a suitable form of develop- 
ment being presented. 

City Council, on October 25th, 1966, referred the applicjtion to a Public Hearing 
and on April 13, 1967, at the Public Hearing, City Council did not approve the 
submitted application. 

Present Application : 

The site is the same as previously considered by Council at the Public Hearing 
on April 13th, 1967. 

A comparison of the previously submitted scheme and the scheme now submitted is 
as follows: 

Item Previous Scheme New Scheme 

Height of Building 8 floors - 74' high 4 floors - 40' high 

Size of Building 48' x 112' long with a 58.6'54' x 200' long with a 46' x 

X 51' (approx.) one-storey 72' one-storey addition to 
addition to the east. the north. 

Parking Two floors of underground Two floors of underground 

parking for a total of parking for a total of approx 

72 cars. 165 cars. 

Open Portions of Site Off-street parking for 52 Off-street parking for 4 cars 

cars, driveway and land- off-street loading and unload 
scaping areas. ing facilities, driveway, 

patios and landscaping. 
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Floor Space Ratio 


Stated to be 1.1. 


Stated i;o be 1.1. 


Accommodation 


82 sleeping units 


100 rooMS 


Other Facilities 


Ballroom, Cocktail Lounge, 
Dining Lounge, Banquet 
Room, Coffee Shop, etc. 


Restaurant, related hotel 
facilities, small amount of 
retailing and a 5000 sq. ft. 
Beverage Room. 


It is also noted that tlie underground ])arking structure, wliile being below grade 
adjacent to Rlinfrew Street, would ])roject above grade j)articu larly along Turner 
to the soutii and tiic one- family dwellings to the east. 

Tiie Teciuiical Planning Board on July 30tli, 1971 RI'.COMMliNDMI) that tlie application 
be NOT a])])roved as it is considered tliat rezoning of tliis site to a CD-I Compreheii:. i v 
nevelo])ment Districl to permit tiie ])ro])osed liotcl devc]o])ment is i ncom])atible havjii" 
regard to the one family dwelling district r.i>ning and di-velopwent , botii in tlie 
surrounding area and immediately ad jacent to tiie requested iu)tel ilevclo])ment . 

Tiie Tecimical i'lanniiii: Board would re-affinn its lavourahle consideration to a 
suitable iiotel devdopment, wiiicii may incJiide ;;on i ng in de])lii, on l>otii sides ol 
Hastings between Cassiar and Boundary Road, or alternatively, botii sides of Hasting,:, 
between Renfrew and Victoria Drive. 

In addition, the TcchnicaJ rianning lk)ard notes that City Con k- i 1 , following a 
Public Hearing ou September IJtli, 1968, appreveil, on recommen.lation from the 
Technical Plannini', Hoard and Town Planning c^)mmi ss ion , a hotel development site on 
tlic soutii side oi Iranklin Street between Kaslo and Renfrew Streets, subject to 
conditions . 

Tiie Town i'laniiing CA)miii i ss i t)n on y^^lgust Otii, 1971 concurred wifh tiie foregoing rccom- 
memlatit)!) of tlie lechnical I'lanning i?oard." 

four Board RLCOMMIiNDS tliat tlie a])plication be refused in accordance with the rccommenda- 
:ions of the Technical Planning i\)ard and Town Planning Commission. 


4. Rnzoninq Applic.Ttion : North sidr Ear;t Broadw-'y 

between Carolina 6. Fr as er Streets (635 East Bro Jdway ) 

"An application has been re^ceived from Mr. C. Kartsomas, 2290 
Blenheim Street, requesting an amendment to the Zoning and Development 
By-Law whereby l.-ot 13, Block 119, D.L. 264A would be rezoned from an 
RM-3 Multiple Dwelling District to a C-2 Commercial District. 

Th(9 subject site has a frontage of 49.5' and is located on the north side 
of Broadway between Carolina and Fraser Streets. 

In 1965 there were three lots in the half block fronting East Brt)adway that 
were not zoned as a C-2 Commercial District. Follt)wing two I'ublic Hearings 
in 1965, City Council ap])rovcd the rezoning of two of these lots (Lots 11 and 
12) to a C-2 Commercial District, subject to tlie scheme of il< velo])ment being 
fii'St approved l)y the Technical Planning Board but not to iin lude a car sales 
lot;. At this time the Technical Planning Board had also reommended that 
should an application be received to rezone the subject Lot 13 to a C-2 
Commercial District, such application would receive favourable consideration. 


DELEGATION REQUEST - Netupsky Engineering Co. 


coni 'd . . . 
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Clause 4 Continued 

The Technical Planning Board on July 30th, 1971 RECOMf-IENDED that the appli- 
cation be APPROVED, subject to prior compliance by the owners with the 
following condition: 

The detailed scheme of development is to be first 
approved by the Technical Planning Board, such scheme 
of development not to include a car sales lot. 

The Town Planning Commission on August 6th, 1971 concurred with the foregoing 
recommendation of the Technical Planning Board." 

Your Board RECOMMENDS that the reports of the Technical Planning Board and the Town 
Planning Commission be received and the matter be referred for the consideration of 
Council at a Public Hearing. 

5. Rezoning Application: South side West 68th Avenue 
between Cornish and Granville Streets 


"Mr. A. Rae, 2736 West 49th Avenue, in July 1969 requested an 
amendment to the Zoning and Development By-Law whereby Lots 9, 10 
and 11, Block 5, D.L. 325 would be rezoned from an RS-1 One Family 
Dwelling District to a C-2 Commercial District. Mr, Rae subsequently 
requested his application be not processed further at that time as 
he was attempting to acquire additional property. 

In February, 1970 Mr. Rae re-affirmed his request that the rezoning application 
be further deferred and in July, 1970, the Zoning Planner advised Mr. Rae that the 
Department could not support rezoning of a portion of a block which would leave 
one isolated lot, and requested advice as to the disposition of his application. 

In June, 1971 Mr. Rae requested that his application be now dealt with. 

The subject lots are three of five lots zoned as an RS-1 One Family Dwelling 
District on the south side of West 68th Avenue between Cornish and Granville 
Streets. The remainder of the block bounded by Cornish to the west. West 70th 
to the south, Granville to the east and 68th Avenue to the north is zoned as a 
C-2 Commercial District. The greater portion of this commercial area contains 
a Safeway retail store development. 

The west half of the block abutting Cornish Street was formerly an RS-1 One 
Family Dwelling District but was rezoned to a C-2 Commercial District to permit 
the Safeway retail store development following approval by City Council in 1965, 
on recommendation from the Technical Planning Board and Town Planning Conunission, 
subject to conditions, including provision of a 24' landscaped setback on Cornish 
Street. 

In July, 1965, City Council considered an application from Mr. Rae to rezone two 
of the three subject lots (Lots 9 and 10) from an RS-1 One Family Dwelling District 
to a C-1 Commercial District to "build retail stores". The Technical Planning 
Board and Town Planning Commission recommended that the application be not approved, 
but that if an application was received to rezone all five lots fronting West 68th 
Avenue, including acquisition of the existing City lane, then favourable considera- 
tion could be given to such application, subject to the scheme of development 
being first approved by the Technical Planning Board after advice from the Design 
Panel, and subject to adequate landscaped setbacks being provided from Cornish 
and West 68th Avenue. 


Cont • d 
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Clause 5 Continued 


The three lots comprising the application would have a combined frontage of 99* 
on West 68th Avenue. The remaining two lots would have a combined frontage of 
81' zoned RS-1 One Family Dwelling District. 

The Technical Planning Board on July 30th, 1971 RECOMMENDED that the application 
be not approved for the following reasons: 

Rezoning of the three subject lots is considered to be 
unsuitable as such rezoning would leave two lots zoned 
and used as an RS-1 One Family Dwelling District in an 
area otherwise wholly zoned and developed for conunercial 
purposes. 

However, the Technical Planning Board would support a new application, if 
filed, to rezone the five lots (Lots 9-13, Block 5, D.L. 325) to a Commercial 
District, subject to a satisfactory scheme of development being first approved 
by the Technical Planning Board after advice from the Design Panel, including 
the provision of adequate landscaped setbacks. 

The Town Planning Commission on August 6th, 1971 concurred with the foregoing 
recommendation of the Technical Planning Board." 

Ycur Board RECOMMENDS that the application be refused in accordance with the recommen- 
dations of the Technical Planning Board and Town Planning Commission. 

DELEGATION REQUEST - Mr. A. Rae 


6. Rezoning Application: West side Nanaimo Street 
South of Vanness 


"An application has been received from Mr. G. DePieri , 4119 Nanaimo 
Street requesting an amendment to the Zoning and Development By-Law 
whereby Lot 2, Block 6, D.L. 741 (4119 Nanaimo) would be rezoned 
from an RS-1 One Family Dwelling District to an RT-2 Two Family 
Dwelling District. 

The applicant states the purpose of his application is 'converting the one family 
dwelling situate thereon into a two-family dwelling or duplex, by adding an 
additional floor'. 

The subject lot is located within an area on the west side of Nanaimo Street 
and developed as an RS-1 One Family Dwelling District. Immediately opposite on 
the east side of Nanaimo is the site of the former Associated Foundry at present 
zoned as an M-2 Industrial District. 

The applicant's solicitor, Mr. E. Wasson, Q.C., of Cowan and Co., was advised 
by letter in November, 1970, by the Zoning Planner, that a second storey addi- 
tion to the existing building could not comply with the floor space ratio pro- 
visions of the RT-2 Two Family Dwelling District Schedule of the Zoning and 
Development By-Law. Further, it was the Department's opinion that a formal 
application to rezone the subject property to an RT-2 Two Family Dwelling 
District could not receive the support of the Technical Planning Board. 

The applicant's solicitor subsequently advised that they wished to proceed 
with the submission of their rezoning application to City Council, and a formal 
application was filed on June 1st, 1971. 

The Technical Planning Board on July 30th, 1971 RECOJvlMENnED THAT the application 
be NOT APPROVHD as such rezoning would create an insolatcd RT-2 Two I'umily 
Dwelling District in an area zoned and developed as an RS-1 One Family Dwelling 
District. 


cont 'd , 
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Clause #6 continued: 


The Town Planning Commission on August 6th. 1971 concurred with the foregoing 
recommendation of the Technical Planning Board." 

Your Board RECOMMENDS that the application be refused in accordance with the rcconunendatio 
of the Technical Planning Board and Town Planning Commission. 


DELEGATION REQUEST - E. Wasson, Q.C. 


7. Air-Supported Structure for Jericho 
Tennis Club - 3837 Point Grey Road 


The City Building Inspector reports as follows: 

"A rcK]uest hr\s been rocrivod from Jericho Tennis Club 1 crc-ct 
an air supported structure to serve r.r. a cover for tv.o of 
their tennis courts for a period of one vlwt . 

The tcnt-lilce structure mervsures 100' x 114' and is svipported 
by a fan which operates on norra.A] power supply. 

Althouoh th(? Vancouver Building By-lav; niAkes no provirion for 
air-supi)or ted shelters of this tvpe, it dovv; permit in Section 
2.6 temporary buildinqs or tents to be erecte<l for a p rioii 
not exccedinn two years, sub-ject to approval by Council. 

However, in the 1970 National Buildinq Code, there are rcqula- 
tions dcalii:n specifically vi tli air-supporti^d structures, A hich 
are permitted for a perioci of 12 montlir. with the remi i r i-iiiei it 
that a Certificate oi C)ccup,\iK:y ho issued to rover thi-. i-'>;riod. 
At the en<l of the 1? i:.onths , the approval r.av tie renc v. d pro- 
vided the structiirc still complies with the reyulatio :;: when 
examined at tliat tine. 


It is rGcomn ended that Council give approval to erect the pro- 
posed air structure at Joricho Tennis Club and either icr.evc 
it or obtain further rpproval from Council at the enc* ef the 
one year period subject to 

(1) ConpliancG with the 1970 National I'.uildinr) Ctnie 
v/ith res;)ect to occupancy, structural und i;ieeh.'\iii - 
cal requirerients . 

(2) Conpliance with Section 2.6 of the Vrncou^'cr 'v.ild- 
inq By-law with respect to Fire Fiotection, : vni - 
tation and Bond of Indemnity to guarantee rcioval. 


(3) Compliance with the Zoning f< Development By law 
which includes approval of the Technical Plan- 
n j ng Board. " 


Your Board RLCOMT-rtiNDS that the recommendation of the City Building 
Tnspcjctor be adopted. 
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INFORMATION 

8. 3708 Point Grey Road 

Mr. and Mrs. W.D. Smith 

Mr. and Mrs. W. D. Smith wrote to His Worship Mayor Campbell 
requesting permission to re-install a dwelling unit on the second 
floor of the above building. The Director of Permits and Licenses 
reports as follows: 

"July 24, 1958 an inspection showed that the basement 
contained two sleeping units that were equipped with cooking 
facilities and that the main and attic floors were occupied 
as one dwelling unit. 

August 8, 1958 an application was made for a Development 
Permit to add to and convert the building to provide a duplex 
containing one dwelling unit on the main floor and one 
dwelling unit on the second floor. This application was 
ref used . 

September 4, 1958 an application was made to the then Board 
of Appeal to convert the building into a duplex containing 
one dwelling unit on the main floor and one dwelling unit on 
the second floor. This Appeal was refused. 

October 14, 1958 a Building Permit was issued permitting 
alterations to be made to the dwelling to provide an increased 
floor area on the second floor. An affidavit stating that 
the building would continue to be used as a one family 
dwelling and signed by W. Duncan Smith and Mary L. Smith is 
attached to this Building Permit. 

March, 1965 an inspection showed the building was occupied as 
a two family dwelling. Charges were laid against Mary L. Smith 
on August 28, 1965 and at the request of the defendant, 
numerous adjournments were given. Some evidence was presented 
in court and the matter was again adjourned pending the 
revision of the City Charter with respect to the Zoning and 
development By-law and the revision of the charging sections 
of the Zoning and Development By-law. A stay of proceedings 
on this charge was entered by the City Prosecutor on May 2, 
1968. 

July 9, 1969 an inspection showed that the building was still 
occupied as a two family dwelling. The owner was notified 
of the violation of the By-law. 

November 5, 1969 Mr. Smith filed an application for con- 
sideration under City Council's hardship policy. This 
application was refused. Mr. Smith wee notified to restore 
the building to a one family dwelling but re- inspection on 
April 2, 1970 found that the building was still occupied as a 
duplex dwelling. 

July 16, 1970 charges were laid against Mr. Smith and after 
several requests by defence counsel for adjournments, re- 
inspection was made of the building on November 12, 1970 where 
it was found that the building had been restored to a one 
family dwelling. Because of this, defence counsel requested 
that the charge be withdrawn and the City Prosecutor agreed 
to this request. 

The Zoning and Development By-law states that the Technical 
Planning Board may permit dwelling units to remain provided 
the unit has been continually used and occupied since a date 
prior to June 18, 1956. 

cont ' d , . . . 
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Clause #8 continued: 

As the Unit on the second floor of this building was 
originally installed after June 15, 1956, h;\s been discon- 
tinued as separate living quarters and the sink and cooking 
facilities disconnected, the Technical Planning Board cannot 
now consider any application to convert thit- building. The 
property is situated in an RS-1 one family dwelling district 
and it would therefore appear that the only I'ocoui'se open 
to Mr. Smith is to again examine his rights to appeal to 
the Board of Variance. 

Your Board forwards this report of the Director of Permits 
and Licenses for the INFORMATION of Council, and suggests 
that a copy be forwarded to Mr. and Mrs. Smith. 

RECOMMENDATION 

9. Bicycle Registration and Storage 

Facilities: Oakridge Police Station 


The City Building Inspector reports as follows:- 

"On May 18, 1971 Council approved a report of the Board of Administration 
dated May 17, 1971, which recommended that selected contractors be 
invited by the architects to bid for a construction management contract 
to build the proposed Bicycle Registration facilities, this form of 
contract being proposed in order to expedite construction of the 
faci Hties* 

Subsequently, it became evident that the facilitie^. could not be 
completed by September 1, 1971 > the date compulsory registration 
becomes effective, and that the construction contract therefore 
could be tendered and awarded on the normal, fixed |)ricc basis. 
Competitive, fixed price tenders were received from selected bidders, 
as tabulated below. Bidders were required to quote .3 sep>arate price 
representing an increase or decrease of the basic tender for an 
alternative type of brick wall construction. This price appears in 
the tabulation after the basic tender. Every tender was accompanied 
by Bid Bond for $3,500„00« 

Basic Tende r Deduct fir Alternate 
Allan and Viner Construction Ltd. $6B,9b0.00 %\ ,200.00 

Kennett Contracting Ltd. $72,980.00 $ 697.00 

Allstate Construction Co. Ltd. $73,177.00 $ 500.00 

Mutual Construction Ltd. $79,595.00 $ 550.00 

Grimwood Construction Co. Ltd. $85,654.00 $ 400.00 

The tenders were examined and found to be in order. The lowest tender 
is that of Allan and Viner Construction Ltd. 

The basic tender includes a provisional sura of $3,000.00 for 
contingencies. It is recommended that this sum be reduced to $2,000.00, 
and that the alternative price of $1,200.00 be accepted. The tender will 
be reduced thereby to $66,780.00. The low bidder offers completion 
within three months. 

On the basis of the low tender, revised as recommended above, the total 
cost of the project, including construction of the facilities, architects' 
and consultants' fees, site valuation, required landscaping, utilities, 
services, and sundry items is now estimated to be $90,460.00. This total 
exceeds the amount appropriated on the basis of preliminary estimates, by 
$4,460.00. 

The Director of Finance advises that the required additional sum can be 
provided from 1971 Supplementary Capital Fundso For Council information 
it is noted that the proceeds from property sales, wtiich form part of the 
supplementary capital funds available, are expected to exceed the amount 
estimated for 1971. 
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Clause #9 continued: 


(I) Approve the appropriation of $'♦,^460,00 from 1971 Supplementary 

Capital funds, for the purpose of completing the required facilities. 


(2) Accept the tender of Allan and Viner Construction Ltd« and 
enter into a contract with them in the amount of $66,780*00 

on the basis recommended above, such contract to be satisfactory 
to the Corporation Counsel. 

(3) Authorize the City Treasurer to return the Bid Bonds of the 
unsuccessful bidders. 


YOUR BOARD RECOMMENDS that the foregoing recommendations of the City 
Building Inspector be adopted. 


It is RECOMMENDED that City Council; 


FOR ADOPTION SEE PAGE(S) 
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LICENSES AND CLAIMS MATTERS 


INFORMATION: 


Claim No. 11904 - Mrs. W. Barr 

The Corporation Counsel reports as follows: 

"Mrs. Barr was walking on the sidewalk on the north side of 
the 100 Block West 22nd Avenue on February IS, 1971, when 
she fell on an upraised portion of the sidewalk. She broke 
her glasses and suffered minor facial lacerations and a black 
eye, as well as bruises and lacerations to both knees. 

The sidewalk where Mrs. Barr fell was in generally good con- 
dition except for the fact that a portion of the sidewalk 
had been raised approximately 3/4" above the adjacent slabs 
by the growing action of the tree roots from an adjacent 
boulevard tree. 

The British Columbia Court of Appeal in 1958, in the action 
of Lillian Douglas v. City of Van co uver decided that there 
is no liability upon the City for injuries suffered by some- 
one who trips on an upraised sidewalk slab if the cause of 
the shifting was the "growing action of tree roots". In 
addition. Council on June 22, 1971 considered the claim of 
Mrs. Gladys Green who was injured in very similar ciizcumstances, 
and decided to take no action on her claim at that time. 

It is the opinion of the Corporation Counsel that there is 
no liability upon the City for the injuries Mrs. Barr has 
suffered. " 

Your Board submits the foregoing report of the Corporation 
Counsel for Council's INFORMATION. 

(Copies of Mrs. Barr's letters dated February 22nd, May 28th, 
and July 10th, 1971 are circulated for information.) 


FOR ADOPTION SE? PAGE(S) 
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FINANCE MATTERS 

CONSIDERATION 

1. Appointment of Auditors - 1972. 
The Oiractor of Finance reports as follows: 

"The natter of appointment of External Auditors for the year 1972, 
pursuant to Section 230 of the Vancouver Charter, Is submitted for consider- 
ation. 

The City's present auditors, Riddell, Stead & Co., by letter dated 
August 12th, have applied for appointment as external auditors for the year 
1972 and have submitted other information in support of their application. 

The proposed fee for the year 1972 is $34,250, a 6.4% increase over the 
1971 fee of $32,100, which they state is due to salary increases in line 
with cost of living Increases. 

The appointment of auditors should be in the following form: 

That the firm of be appointed 

External Auditors for the City of Vancouver for the year 

1972 at a fee of $ in accordance with the 

terms as to scope and responsibility as set out in Parts 
1 to IV inclusive of the report re Audit of City's records 
dated January 22, 1962, submitted by the Board of Admin- 
istration and adopted by Council on January 23, 1962." 

I Your Board submits the report of the Director of Finance for Council consideration. 

(Copies of letter dated August 12, 1971, from Riddell Stead & Co. 
i are circulated for the information of Coiancil.) 

I 

I 2. Pacific-Asian Conference 
i of Municipalities 


A letter has been received from the Mayor of Honolulu extending 
an Invitation to the City of Vancouver to join an organization to 
be known as the Pacific - Asian Conference of Municipalities 
(PACOM) . The membership is to be made up of Mayors. Legislators 
and other municipal officials of cities from countries bordering 
on the Pacific and Asian Oceans. 

A copy of the letter and of the proposed Articles of 
Association are circulated for the information of Council. 

It Is advised that there will be no conference registration 
fees and all expenses while at the meetings will bo borne by the 
City and County of Honolulu. Delegates will pay Diily for their 
rooms and meals. 

Your Board submits the foregoing invitation lOr thc^ 
CONSIDERATION of Council. 

(A brochure submitted by the City of Honolulu (explaining 
the purposes of PACOM is on filo in the City Clerk's 
Office) 


FOR ADOPTION S££ PAGEIS) 
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BOARD OF ADMINISTRATION 
SUPPLEMENTARY PERSONNEL MATTERS 

RECOMMENDATION August 20, 1971. 


1. Deferment of 1970 Vacation Entitlement: 

Mrs. P.M. Barby and Mrs. L. Pritchard, Mayor's Office 

The Acting Director of Personnel Services reports as follows: 

"I have received a request from Mr. C. Lowery, Executive Assistant 
to the Mayor, for Mrs. P.M. Barby and Mrs. L. Pritchard, both 
Clerk Stenographer IV's, to defer their remaining 1970 vacation 
entitlement to 1971. They were unable to take all their vacation 
in 1970 due to the pressure of work caused by the election of the 
members of Council. 

Mrs. Barby: 2 days Mrs. Pritchard: 5 days 

It is therefore recommended that the request of the Executive 
Assistant to the Mayor be approved." 


YOUR BOARD 


RECOMMENDS that the foregoing recommendation of the Acting Director 
of Personnel Services be adopted. 


CONSIDERATION 


2. Added Duties for the Secretary to 

Director of the Vancouver Public Library 


The Board of Administration has received the follov-nng report from the 
Director of Finance and the Co-ordinator of Data Processing 6 Systems. 

"The Library Board has recommended that the subject position be 
reclassified from Clerk Stenographer Hi to Clerk Stenographer IV. 

The Director of Personnel Services has reviewed this recommendation 
and agrees, in light of the incumbent's present duties. 

The position was last reviewed In 196? and classified as a Clerk 
Stenographer ill at that time. Since that time there has been a gradual 
accretion of duties at a higher level than was anticipated in 1967. 
Recently for example, she has been asked to prepare the agenda for and 
record the minutes of Library Board meetings, a task originally the resnons- 
ibility of the Assistant Director of the Library. The Director of the Library 
has made some minor reallignment of duties of his senior staff primarily to 
strengthen the position of the Assistant Director by removing from that 
position a number of less important day to day administrative duties which 
can and should be handled by the senior clerical staff. The Assistant 
Director will become more involved in the professional development of the 
librarians, in book selection and in the general provision of services to 
the public. At this time there appears to be no other oositions whose 
classification is affected by taking on additional duties from the Assistant 
Di rector. 


cont 'd 



.Board of Ad«i»l«tr«tlon, August 20, 1971 .... PERSONNEL, SUPP. - 


TImi fotrrlng annual cost of this recommemlat Ion including fringe 
bsnefits at 12% wou)d amount to approximately $1,062 at 1971 rates. Cost 
for th« remainder of 1571 v.-ould be about $231, The necessary funds for 
197) ar« available in the Library's salaries account. This position is 
r*jm the bargaining unit." 

Vour Board submits the above report of the Director of Finance and the 
C«*ordtnator of Oata Processing ( Systems for Council consideration. 
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CITY OF VANCOUVER 

REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver was hold 
on Tuesday, August 24, 1971, in the Council Chamber at approximately 
9:30 A.M. 

PRESENT : His Worship the Mayor 

Alderman Adams, Broome, Calder, Hardwick, 

Phillips, Rankin, Sweeney and Wilson 

ABSENT : Alderman Bird 

Alderman Linnell (Leave of Absence - illness) 

PRAYER The proceedings in the Council Chamber were opened with 
prayer . 

'IN CAMERA' MEETING The Council agreed to an 'In Camera' meeting 

later this day. 

ADOPTION OF MINUTES 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Calder, 

THAT the Minutes of the Regular Council meeting dated 
August 10, 1971 be adopted, except for the item dealing with 
Cassiar/Highway 401 (Charles and Williams Streets) contained on 
pages 16 to 18, which item be held for adoption later. 

- CARRIED 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Broome, 

THAT the Minutes of the Special Council meeting dated 
August 17, 1971, be adopted, 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Broome, 

THAT This Council resolve itself into Committee of the Whole, 
His Worship the Mayor in the Chair. 

- CARRIED 

UNFINISHED BUSINESS 

1 . Certain Local Improvements 
on Special Grounds 


At the Special Council meeting on July 29th, following the 
Court of Revision, the following resolution was passed relating 
to certain local improvement projects which the administration 
was recommending be proceeded with on special grounds: 

"THAT Items Nos . 40, 41 and 42 be referred to a subsequent 
meeting of Council for further consideration, at which 
time the Board of Administration report of July 19, 1971 
'Local Improvements on Special Grounds', bo also con- 
sidered, and that the Traffic Engineer be present during 
the consideration". 

The Council further considered the report of the Board of 
Administration dated July 19th, 1971, and considered the 
following projects: 

(a) Pavements and Curbs, Knight Street from 49th Avenue 
to 57th Avenue. 

(b) Pavement and Curbs, Rupert Street from 1st Avenue to 
2nd Avenue on the E/S and from Graveloy Stvc^ot to 2nd 
Avenue on the W/S 

(c) Pavement and Curbs, 49th Avenue from Oak Stioet to Kim 
Street on the H/S and from Oak Street to Marino Crescent 
on the S/S 


cent 'd 
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UNFINISHED BUSINESS (cont'd ) 

Certain Local Improvements 
on Special Grounds (cont'd ) 

MOVED by Aid. Rankin, 

THAT the project for pavement and curbs on Knight Street from 
49th Avenue to 57th Avenue be approved but all costs be paid out 
of General Revenue, 

- LOST 

MOVED by Aid. Broome, 

THAT the project for pavement and curbs on Knight Street from 
49th Avenue to 57th Avenue be proceeded with on Special Grounds. 

- LOST 
(Not having obtained 

the required 8 votes) 

MOVED by Aid. Broome, 

THAT the project for pavement on curbs on Rupert Street from 
1st Avenue to 2nd Avenue on the east side and from Graveley Street 
to 2nd Avenue on the west side be proceeded with on special 
grounds . 

- CARRIED BY THE 
REQUIRED MAJORITY 

MOVED by Aid. Broome, 

THAT the project for pavement and curbs on 49th Avenue from 
Oak Street to Elm Street on the north side and from Oak Street 
to Marine Crescent on the south side be proceeded with on 
special grounds, 

- CARRIED BY THE 
REQUIRED MAJORITY 

MOVED by Aid, Broome, 

THAT the City Engineer be authorized to call tenders for 
the foregoing three projects. 

- CARRIED 

Parking Restrictions 

Alderman Hardwick requested a report from the City Engineer 
on the policy of determining installation of 7:00 A.M. to 9:00 A.M, 
and 4:00 P.M. to 6:00 P.M. parking restrictions, e.g, are 
residents affected notified, do they have any rights of appeal, etc. 


2. Social Service Department: Establishment of 
Financial and Administrative Services Division 
and Social Services Division 


The Council considered the following Board of Administration 
report of July 23, 1971, which was tabled on July 27th to give 
the Municipal and Regional Employees' Union an opportunity to 
consider it : 

'Tour Board has received the following report from tli« Director of 
Welfare Services » 

"ITEM I _ Total Departmental Staff Requiremeni 

On October 22, 1970, Council when dealing: with the Hoard of 
Administration report of September 25 1 1970 appi-oved a total 
of 191 positions for the Department, exclusive of Taylor 
Manor and Pacific Hostel staff and Public IJealtli Nurses 
seconded from the Health Department. By that report. It was 
also established that 129 positions would be reqxiired for llio 
Financial and Administrative Services Division. 

Since my appointment, the positions have Ixien j-evlow<><l an<i as 
a result I recommend the followlnfr pei mnnent Depai' t moiita 1 
establishment 1 

cont 'd . . . 
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UNFINISHED BUSINESS (cont'd ) 

Report on Social Service Department 
(continued) 

Oct. 22/70 
Re comniended Author! y,a t 1 on 

Director 1 1 

Systems Analyst 1 1 

Staff Trainer 1 

Financial & Administrative 

Services Division 1^*0 3 29 

Social Sejrvlce Division 

City Positions 21 33 

Provincial Positions 27 27 

191 191 

Taylor Manor Staff 12 12 

Pacific Hostel Staff 17 17 

Public Health Nurses 8^ S\ 

jnl 37' 

Total Department Establishment 22S^ 228^ 


Details are shown on the attached Appondices 

ITEM II - Implementation of Financial and Admini s tra t i vo 
Services Division 

Considerable prof^'reas has boon made on t he ostabl I shiiion <. of 

the Financial and Admlnlstra Li ve Services Division. Tlio 

Division Head, Mr. H.I. McLean, was appointed on Fobruary 1, 1071. 

The Division has been orf^aniv.ed Into throe branches, namely J 

(I) Clerical Sorvioes 

(II) Financial Services 
(ill) Accounting- Services 

Branch Heads have been appointed for Financial Services - 
Mr. K. Hoptinf^; and for Accountlnf^ Services - Mr. A. Tjifriis. 
I anticipate that the ("lerlcal Services Uranch Head will he 
appointed within the next- two weeks. 

Vlth the assistance of the Systems Analysts many unnecessary 
procedures have been eliminated, and a system evolved which 
will provide for more effective use of staff, better control 
over eligibility and Issue and a faster service to applicants. 

This Division has assumed responsibility for: 

(I) provldlnfT all administrative and clerical services; 

(II) receivlnf^ applications, establi shlnf^ elJ r.ibi li ty , 
re commendlnf^ and Issulnf^ allowances; 

(ill) preparing; and renderlnf^ accounts to obtain 

reimbursement of monies disbursed, approval of 
accounts payable, preparation of Canada Assistance 
Plan claims; 

(iv) other related duties; 

In accordance with the recommendations included in the Hoai'd ot 
Administration report of September 23, 1Q70 and approved by 
Cotincll resolution of October 22, IO7O. 


cont 'd . 
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UNFINISHED BUSINESS (cont'd) 

Report on Social Service Department 
(continued) 

Clerical Services Branch 

The recommendations In previous reports have beoii Implemeiitod , 
particularly In the Records Branch where a new filinf^ system 
has been Installed. Review of other clerical procesain^r Is 
still In profTresa. 

Accountlnf^ Services Brunch 

Personnel to fill the permanent positions previously approved 
for this Branch are still bein^- selected. Considerable assist- 
ance has been g'lven by the Director of Finance and members of 
the Data Processing Branch. Review of procedxires continues. 

Financial Services Branch 

Financial assistance will be provided to people in need through 
the existing- five District Offices - namely: East, North, South, 
West and Sln^'^l© Men's. Investigation is currently in process 
rolatlve to relocation of the North District. Office outside of 
the 8th Avenue Building. Within <he next six months a careful 
rovlew of the Sln^rle Men's District, Office operation will be 
completed which may result In older lndlft<>nt sln/Tl<> men bein^ 
transferred to the other four Dlsti'lct Offices. 

Each District Office will contain ihrt-e sections, namely: 

(I) Financial Aid Section 

(II) Clerical Services Section 
(ill) Rehabilitation Services Section 

There will be no Unit Directors. ^Xm <■ t i ona 1 supervision 
will be exercised from Central Office. This Is in essential 
change In management lines to ensure <;onsistency throuR'hout the 
entire Department. Considerable Inconsistency h.^s existed 
between Units In the past. 

T})e Financial Aid Section in each District Office will bo staffed 
by one or moi-e Social Service Assistants lA (the working super- 
visors) and a number of Social Service Assistants T in accordance 
with rated volume of cases handled. 

( H ) Implementation Action 

It would be Impossible to implement the new system in 
all District Offices at the same time. AccotjH n^yl y , it 
was decided io select the East District Office as the 
•prototype' and teat the new system for TO to ^ days 
commencing' on June ik , 1Q71. Followln^r the leat jieriod, 
all District Offices will be ataffed and operatinfr on the 
new system by approximately AuR-ust 23, 1971. 

( b ) Responsibilities of Sotrial Service Assistant s 

Tfie Social Service Assistants in each District Office 
will bo responsible for: 

(l) assistJn^T iu completion of Social Assistance 
appl i cn i i oiis ; 

cont 'd , , , , 
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UNFINISHED BUSINESS (cont 'd) 


Report on Social Service Department 
(continued) 


(il) advlsiiif; nppllcfuil who Mipt Iio Is ellr'^'lf ; tiow 


mucli assistance lio will reco.ivo; wlion lo oxpo ct 
rirst clieque ; tlie rospoiisibili ties of" 
applicant f.o keep Department inrormed oT cImnfTfS 
in rinanclal cli-cnms tances , residenct;, oic; 


(iii) issuing'; emei'p'ency assistance, If roqni fcid , boToro 
rirst clieqno is available; 


( iv) complef inf; applicat ion for medical coviraf^*; , JT 
appl i cable ; 

(v) preparing;' Idf?n f 1 f I ca tion riard ; 

( vi ) completing Social Data l''orm. 'Hiis is ;i new Torm 


wbicb bas been specially desifrned to provide 
basic information on applicant's potential Tor 
employment ; 


(vii) in caso ol" ro.j o c f 1 on , f.o provide applicant, in 


writ, iiif; on 1'orm letter, reason Tor ro. j <■• c t ion and 
spficil'ic diiocflon Pof admi ni s tra t i v«^ rovi<^w. 
Criticism is (niii'ontly level lod ac^aiiisl the 
DopaT (.men f. from applicants who dc^ not. know why 
tboy have b»ven I'e.jocfed. In.s 1 1 futlnc: I lis 
automatic pTt-)cednro will circumvent 'bisslin^':' ol" 
staff and piovido (bo applicant, wi tb <ui appofil 
in a i'api<l and efficient manner. Fiir t tu'rmore , il 
enaiiles tbe administration to monitor i n t,<M'j>ro ta t i on 
of policy by staff and to make necessai-y correct ions; 


All telopbone or personal inqnir.ios re/TaT'<ii cbeqntvs 
will be liandled \yy a desi filiated clerical person in «>av-b 
District Office. ')nder tbe existing; system many valn.iblc 
bonrs of Social Vfoiker's time is expended on this activity 
for wbicb tbey are not. trained nor bired to pei'form. 


(d) Home Visits 

No bome visits will iie made \yy Social Sorvi ;'r Assistfints in 
tbe District Offices. Hiose will be bandied iiy u CentTal 
Oifice Home Audit (rrmi]), under tbe Kl i^^i bi 1 i t y Section, 
l^iis ''roup will compri.se 2 Social Service A s « t s t an t lA and 

8 Social Service Assistants I. Tlie Home Audit Service will 
automatically make a bome visit on every lOtb person enrolled 
on assistance, or recipient where there is a chanfTe in 
financial circumstances. Additional home visits will l>e 
made on receipt of request from District Offic;e Social 
Service Assistants. This will be a major impi ovemen t. o\ <^t 
the present system. 

( e ) Appointment Schedulln/'f 

The daily schedules of the Social Service Assistants in the 
District Offices, including; the Supervisor, will be strictly 
profrrammed. It is estimated that the inajori fy of new 
applicants and requests from existiiif; recipients can b<> 
adequately bandied in less than ']0 minute int.erviews. nio 


(viii) 


handliiifT all ovei-af^es. 


(c) 


Cheque Induiries 


cont 'd . 
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UNFINISHED BUSINESS (cont'd ) 

Report on Social Service Department 
(continued) 

Appointment Scheduling (cont'd) 

appointment schedules for the Social Service Assistants will 
be arranged by a Receptionist In each District Offlco. 
Where a Social Service Assistant requires additional time 
he will notify the Receptionist. 

( f ) Casework Relationship 

Inhere will be no 'casework relationship' between the l^oclal 
Service Assistants and the recipient. A Social Service 
Assistant taking- an application from a particular applicant 
may not see the same person a^aln. Introduction of this 
concept will circumvent some of the problems which have 
arisen from close dependency on a particular worker. In 
essence, the nature of the service is purely financial 
assistance and thore is no need for a continulnR- relation- 
ship. 

Under the new system, Social Workers in the Department wiJl 
be divorced of all responsibility pertainlnfT to applications 
for assistance, overaR^es, etc. Iliey will, of course, need 
to be fully aware of financial assistance pollcios i^nd 
procedures and will need to have fhe closest possible 
working- relationship with the Social Service Assiatanls 
in the District Orrices. Hiis Is a most pro,':resslve move 
in that it facilitates the development of hi rhly skilled 
staff to handle financial assistance mattei"s and to develop 
the social work staff to deal with the problem of R^ettinf!: 
as many recipients as possible into a jjositloii of economic 
Independence through tested rehabilitation techniques. 

ITEM III _ Establishment of Soc^ial Services Division 

To meet with the second majoi- directive of City Council (resolution 
of October 22, 1070), namely s 

'to concentrate (he work of Social Services on those 
recipients who are most likely fo become economically 
independent because of rehabilitation erfortis ' , 

a proposed res tructurinR- of the Social Services Division has 
been evolved as outlined in Appendix ITI. 

This Division to encompass four branches, namely: 

(i) Rehabllltatl on Services Branch 

(li) Special .Services Branch 

(ill) Health Care and AfjlnR' Branch 

(iv) Transient Persons Bi>anch 


(a) Staff Positions Required 

See Appendix III for Social Services Division structure 
and staff requirement. Note: Position classifications 
are not shown as they have yet to be established. 


cont 'd . 
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UNFINISHED BUSINESS (cont'd) 

Report on Social Service Department 
(continued) 

(b) Rebabllitati on Services Branch 
This Branch will be responsible fori 

(I) transmitting Departmental rehabilitation policy 
to District Office Rehabilitation Sxipervlsors ; 

(II) In co-operation with District Office Rehabilitation 
Supervisors, developing required procedures to 
carry out policies; 

(ill) in co-operation with District Office Rehabilitation 
Supervisors, recruiting, training and placement 
of Social ¥ork staff Into the five District Offices; 

(iv) keeping the Assistant Director - Social Services 
Division continually informed of effectiveness of 
program, results and need for changes; 

(v) maintaining necessary working relationshi j< with the 
Division Head of Financial Sorvioes; 

(vi) maintaininff necessary working relationship with 
relative community rehabilitation resources. 

( c) Responsibilities of District Office Rehabilitation Staff 

TJie rehabilitation staff in the District Offices will be 
directly responsible for assisting recipients to make the 
most effective use of the resources of the Department and 
the community at large with the objective of attaining 
maximum economic Independence. Each District Office is to 
be staffed by a Rehabilitation Supervisor and four or more 
Social Workers depending on volume. 

The Social Data Form completed by the Financial Services 
staff will be transmitted to the Rehabilitation Supervisor 
in the District Office who will review the lorm and imme(HHtel> 
make one of two decisions i 

(i) establish conclusively that no rehabilitation 

action is feasible. A notation will be made on 
the file that the case has been reviewed and no 
action indicated. In a minority of (;ases of this 
nature, thei'e may be indication for temporary or 
continuing medical follow-up and a note will be 
forwarded by the Rehabilitation Snpe'-'vl sor to the 
I'ranch Head - Hoal t}i Care and Aging. 

(ll) establish that the recipient should interviewed 
by one of the District Office Rehabilitation 
Workers. Hie recipient will be contacted within 
days of being granted assistance and asked to come 
into the office. 'Hie liehabi I i tn ti on Worker will 
then develop a 'profile' or detailed assessment of 
the recipient. From this profile a decision will 
l)e made on potential for rehabilitation. If no 
potential indicated, no action will be taken. In 
some instances, for example, the de.'ierted mother with 
pre-school children, further planning may be deferred. 
TTliere potential is evident, the Rehabilitation 
Worker will discuss the situation with the 


contliuied 
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Report on Social Service Department 
(continued) 

recipient and encourage the person to develop a 
'plan' that is understood, acceptable and realistic. 
Having- developed the 'plan', the Rehabilitation 
Worker will then direct the person to available 
resources to ensure realization. ITie 'plan' will 
be modified as circumstances dictate. 

(d) tiqalth Care & Apin^ Hranch 

Within the next three months in conjunction with the 
M«dlcal Health Officer, an assessment will bo made of the 
operation of this Hranch of the Department which Is stafTe*! 
with both Social Workers and Public Health Nurses. 

( © ) Special Services Branch 

This Hranch will Include: 

(i) Vancouver Opportunities Prof;-ram 

(ii) Creative Job Search 

(iii) Education and 'IVaning Section 

(iv) Work Activity Section 

(v) Home Management 

(vi) Day Care 

( f ) Vancouver Opportunities Profi-ram 

This is one of the most pro«Te«sive rehabi 1 i t a » I on resources 
in Canada. One Social Worker will be assifiii«d to establish 
more effective workin^r arranfroniou ts with the Opportunities 
Orfranization and to Initiate (he nocosaary poUcies and 
procedures for District Office rehabilitation staff to make 
use of this resource. At present there are over 160 
racipients on this program. 

( ) Creative Job Search 

This is another very progressive resource operated by 1 
Social Workers, for use of District Office rehabilitation 
staff. It is used specifically for persons who have the 
physical and mental capacity to work, but little under- 
standing- of their capabilities, have difficulty holding- a 
job, do not know how to put the capabilities in an org-an- 
ized way to a prospective employer and, in fonGTrnl , lack 
understanding- of the demands of indvistry. 'Hiis program 
has been in operation for over a year and has proven to be 
one of the fastest and most effective techniques to f^et 
persons into employment. 

As part of the rehabilitation prog-ram, Hel»a 1>1 1 1 ta 1 1 on 
staff will be made awaro of Job opportunitl o.s avullablo 
by the Provincial Alliance of Huninessmen, Cunacla Manpower 
and employers. 

(h) Education and Training Sectioii 

A Social Service Worker will be reHponsibJ<> for llai.son 
with all existing- and potential trainluf: resoin-cos («>./v. 
- Canada Manpower, Vancouver (<! ty Colleg-o, private (laltiln/: 
schools etc.). Specifically this person will develop the 
necessary system and procedures for use by tlio rehabl 1 H a t i on 
workers . 

cont 'u . . , , 
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UNFINISHED BUSINESS (cont'd ) 

Report on Social Serv-ice Department 
(continued) 


ITEM III - Establishment of Social Services Division (cont'd) 

(l) Work Activity Section 

This is a rehabilitation service for persons who require 
work experience under controlled conditions. Kach part- 
icipant is paid the g'oinR' wap'e rate for the Job performed. 
Duties of the Social Worker assigned to this project include 
maintaining contact with all participants on work activity 
projects and assessing' each individual's progress and 
readiness for competitive employment. To date one program 
has been completed with the Park Board; currently the 
Provincial (Government has assigned 50 Jobs in the Cypress 
Bowl development project for Vancouver Social Service 
recipients. Suitable persons have now been selected to 
fill the Jobs and the Social Worker is continuing to 
assess the progress of each person involved. 

( J ) Home Management 

At present a part-time Nutritionist is seconded to the 
Department from (he Health Department. TJip other part of 
her time is devoted to duties at the Vancouver Children's 
Aid Society. 

Discussions are in progress with (lie Medical Health Officer 
concerning the feasibility of providing one full time 
Nutritionist toi 

(i) provide a consultant nutritionist service to 
designated I'ecipients; 

(ii) provide advice (o District Office reliaM 1 i ta t ion 
workers on nutritional, budgeting and liome management 
ma t ters . 

(k) Day Care 

It is proposed to have one full time Social Worker on a 
short term experimental basis, to examine tliis resource to 
help mothers (with children) on assistance to get out to 
work. The program when developed will be reported to 
Council for approval, before implementation, and to the 
Provincial Department for cost sharing as a special project. 

ITEM IV - Staff Training and Development 

T^is section will require one Social Service Worker and one 
Clerk Typist. The Social Service Worker will report to the 
Director. 

Responsibili ties 

(i) To organize an orientation course and provide same 

to all new staff Joining (.ho Departmeiit. Specirically 
the oriontation course will include the objectives 
and structure of the Depai'tment, and the functions of 
each branch and .section. Tlie same course would b»« 
provided to all permanent staff. 
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UNFINISHED BUSINESS (cont'd ) 

Report on Social Service Department 
(continued) 

(il) To provide a detailed outline of specific information 
on leR-islation, policies and pr oceduros , comnuinicati on 
channels, etc., to ensure that staff know what other 
people do, as well as information abont ihoir own 
duti es . 

(iii) To organize in-service trainin;; sessions for various 
/iproups of staff. 


ITEM V _ Chan/re of Name of Department 

To clearly reflect the objectives of the Department: 

(i) financial assistance for people in need, and 

(ii) rehabilitation services for recipients with 
potential for employment, 

I recommend that the City chang'e the name of the Department fi'oni 
'Social Service Department' to 'Welfare *> Rehabill ta < ion DepartnieiH 

ITEM VT _ General Comment 

I am most impressed with tJie staff of the Social Service 
Department and I think they should be lil^hly commended for havl ri/v 
'stuck it out' under the most tryin^y circumstances. l^io 
uncertainty as to what was f^oin^ to happen raised anxiety levels 
to luibelievable heif^'htH. I am pleased to report thai most of 
the anxiety has been relieved by the definitive ;>otion takon In 
recent weeks and the staff is lookin;; forward to completion of 
the reorf^'ani 7,a ti on and movin;; on with the new system which I 
believe most af^ree is a proper and necessary approach. * 

Welfare Departments are beiTif^ severely criticized from coast 
to coast. Much of this criticism is Justified because in the 
past sufficient attention has not been ^^-iven to helpin;^ people 
on assistance with potential for employment to use available 
training and employment opportunities to achieve economic in- 
dependence. Most welfare <iepartments , stranfro as it may seem, 
have carried on from year to year with the assumption that tfils 
wn.s someone else's responsibility. Tt is readily appai-ent th.-tt 
there are and will be many people who requii'e lon/^ term financial 
assistance because of af^e, physical j»nd/or mental inipa irment , oic. 
However, in the majority of instances, assistance should bo 
short term and major emphasis has to be placed on rehabilitation. 
The alternative is lon^ term dependency with its niaTiy social 
problems . 


ITEM VII - Provision of i'unds 

The Comptroller of Accounts advises that in establishing the 
Departmental budgret for the fiscal year 1971 sufficient funds 
were provided to defray the City's portion of all snlary costs 
for the permanent positions recommended in this report. 
Therefore no further funds are required. 


cont 'd . . . , 
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UNFINISHED BUSINESS (cont'd ) 

Report on Social Service Department 
(continued) 

ITEM VIII _ Summary of Recommendntlons 

As Director of Welfare Services, I RECOMMEND tlm ' : 

(a) the Department, orfraniza l ion as oiitlinf»<l in Mils rej)Oi't. 

he adopt ed and tho total number of pormanent ly rs t.al)1 is)io»l 
positions bo 228; 

(b) the Financial and Administrative Services Division li.tvo a 
total of \hO permanently establislied positions as shown on 
Appendix I of this report; 

(c) the Social Service Division have a total oi B'S^" permanently 
establislied positions as shown on Appendix ' of this report 
( includinf;- ,?7 Provincial employee pcisitioiis) 

(d) tlie iiniiie of the l>c >pnr Liiioii t bo chanf^ed to 'Welfare aiul 
Hohabili tation Department ' ; 

(e) tho Board of Administration be authorized to approve for 
each permanently established position the classifications 
and pay grades in connection with this reorfranization 
(in accordance with Council resolution of July 22, 1969) . 

Ycmr Board note that no further funds are required to implement 
the recommendations of the Director of Welfare Services, and 

RECOMMEND that J 

(i) the report be received and tabled for a period 
of two weeks to frive the Municipal and Refrional 
Employees' Union an opportunity to consider t}ie 
report, and 

(ii) the recommendations of llie Director of Welfare 
Services be adopted at a siibsequent Counci 1 
meeting'. 

(iii) the report be submitted to the Honourable 

P. A. Oafrlardi, Minister of Reliabi li tn 1 i on and 
Social Improvement, so that lie can have the 
opportunity of ^ri vinf^ bis comments an<1 approvin,'" 
the establishment for f^rant pui'poses. 


NOTE ; This report recommends the establishment of the required 
number of permanent positions for a satisfactory level 
of service under present conditions. 

There are already indications that special conditions 
may be imposed upon the Department, which will ultimately 
result in requests beinfr made fo.T additional temporary 
positions to meet such special conditions. 

(The appendices referred to are on file in the City 
Clerk's Office) 
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UNFINISHED BUSINESS (cont'd ) 

Report on Social Service Department 
(continued) 

MOVED by Aid. Hardwick, 

THAT the following recommendations of the Board of Adminis- 
tration be adopted: 

(i) the recommendations of the Director of Welfare 
Services be adopted; 

(ii) the report be submitted to the Honourable P. A. Gaglardi, 
Minister of Rehabilitation and Social Improvement, so 
that he can have the opportunity of giving his comments 
and approving the establishment for grant purposes. 

- CARRIED 

3. Museums Department: 

Attendants and Cashiers 

The Council considered the following Board of Administration 
report dated August 6th concerning attendants and cashiers in 
the Museums Department: 


"On July 13, 1971 City Council received a report entitled •Interim 
Administration and Operation - Centennial & Maritime Museums and 
Planetarium'. Recommendation IV (which was adopted) was as follow 

'A detailed survey of all aspects of operation of the total 
complex be undertaken by the Administrative Analyst, and 
the Board of Administration report to Council from time to 
time on recommended changes in org'anization and operation. ' 

Your Board now submit the following- report concernin/n: Attendants 
and Cashiers. 

) Centennial & Maritime Musevuns 
Hours Open to Public 

PRESENT PROPOSED 

School Days - Monday to Friday 9^00 a.m. - Pi 00 a.m. 

- 35 Weeks 9:00 p.m. "iiOO p.m. 

Saturdays, Sundays and Holidays lit 00 a.m. - 12 Noon - 

- Il4 Days lOiOO p.m. 81OO p.m. 

Non School Days - Monday to Friday 9 t 00 a.m. - 12 Noon - 

- 17 Weeks 91OO p.m. 81OO p.m. 

Note! OpeninR- hours to be extended to lOiOO p.m. diirlnfi- week- 
ends in the Summer periods. 


During- week day periods when the Museums are closed at «i 1 00 p.m. 
it will be necessary to have one Attendant on duty in tlie foyer 
to receive patrons attending- the Planetarium shows, meetings in 
the Auditorium and restaurant patrons. An Attendant will be re- 
qtilred in the Planetarium during the course of each show. 


cont 'd . 
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UNFINISHED BUSINESS (cont'd) 

Museums Department: 

Attendants and Cashiers (cont'd) 


13 


(b) Baalc Haimlng Per Shift 


Centennial Museiim 

Galleries 
Special Exhibit 
Foy er 
Relief 
Supervisor 


PRESENT 


3 
1 
1 
1 
1 


PROPOSED 

2 
1 
1 


Planetarium 

Gallery 
Theatre 


1 

2 


Maritime Museum 

Supervisor 
(iall evy 


Cashiers 

Centennial Museum 
Maritime Museum 


Total Per Shift 


1 
1 

2 

l/» 


1 

.1 


Three additional Attendants may be employed in the Contonnial 
Museum and one additional Attendant may be employed in tlio 
Maritime Museum on Saturdays, Sundays and Holidays from 1:(>() p.m. 
to 5*00 p.m. and one relief Attendant when required duriii/r week- 
days. An Attendant may be provlde<l for the St. Roch from 0:30 n.in, 
to 1130 p.m. durinf^ school periods. 

(c) Estimated Cost Comparison for Hnslc Mnnninf^, 
Additional and Relief Attendants^ 


PRESENT 


PROPOSED 


Weekly 


II 


Monday 
Tuesday 
Wednesday 
lliursday 
JVlday 
Sattirday 
Sunday 

Provision for Statutory Holidays, 
Increments and Supervision 

Estimated Weekly Cost 
Estimated Monthly Cost 


186 
186 
186 
10') 
10 5 
100 


_$ (a) H ours 


2.5') 

/^8^ 
/^8^ 
■jOO 
'»97 
'»77 


^17 


^ 3.59(> 


/»6 

70 

70 

70 

70 

8--,.'.- 

85.\ 


; oo -1. 


A_(A) 

i/i;? 
•)7 
17 

rV7 
>'57 
."■)(. 

• 5 < 1 


350 


S i .03." 
$ 8.^58 


cont 'd . 


* A 
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UNFINISHED BUSINESS (cont'd) 

Museums Department: 

Attendants and Cashiers (cont'd) 

(a) Based on rates applicable to varying- positions 
Annual Cost (b) 

1971 Budget $187,000 

Estimated Annual Cost Based 
on Revised Schediile SlOl.'iOO 

(b) Exclusive of frinfi-o benefits 
(d) Numbers of Employees 

PRlj)SEN r * PROPOSKD 

Group A ._ workin^^^ 35 ho\ir wpnk 1 /( 7 

Group B _ working 3 or more shifts 

but less than 35 hours 28 <) 

per week 

Group C _ working less than 3 

shifts per week 12 O 


Total ;>r, 

Jtual numbe-rs in each ^^oup may be varied from 
Lne to time depending iipon the pro^;7-am bein/r con- 
djicted and thf. avallabllifv of suitable einpl ov ..es . 

City Council at its meeting of April 27, 1971 adopted a Supplementary 
Agreesment (known as Schedule d) to the Collective A^^reement entered 
into between the City and the Municipal and Regional Employees' 
Und.on covering special provisions that apply to M\isevun Attendants 
I and II and Cashier Attendants, 

Section Subsection (l) states i 

•The services of every employee covei'ed by this Schediile 
shall be subject to termination upon thirty (30) days 
notice in writing. • 

As noted above, there are at present 5'* omployees covered by the 
Supplemental^ Agreement, but after implementation of the pro[)o.snls 
contained in this report 2'5 Attendants and Cashiers only will be 
required . 

It is therefore HECOMMKNDRD that tho Museum Managev In conjunction 
with the Director of Personnel -Services, advise the Ihisiness 
Manager of the Employees' IJ^nlon of selection of 7 ''rou]> 'A' 
employees to work a 35 hour basis, to work as '^rovip ' ' employ<^es 
and 9 to work as Group 'C» employees, an<l to give 1 he remnlnln," 
29 employees one months written notice oJ" termination ol" emi)l oyinen t . 

SUMMARY OF RECOMMENDATIONS 

Yo\ir Board RECOMMENDS thati 

(i) the hours <I\iring whicli the C«Mit.ennial Miiseum and 
Maritime M\ise\im be opeii 1 o t.ho piiblic be as shown 
\mder the h(»ading 'Proposed' at Item (.-i) above; 


cent 'd . 
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UNFINISHED BUSINESS (cont'd ) 

Museums Department: 

Attendants and Cashiers (cont'd) 

(l.i) the basic mannlii,": shift shown iiiider 'i'Toposi-d' In 
-Ttem (b) abovo !>« iidoploti, with (he piov i so that 
Ihree additional atloiuiaiiis tor the C«>iit«>)iiiial 
Miiseiini an<l one addllioiial a t toiulaiit tor ( hi> Maritiiiio 
M\i.seum may be employed on Sattirdays, Snii<iii> s and 
Holidays trom 1 1 00 p.m. to ^) 1 00 p.m., a rolief 
attendant be employed as re(]tiired diLriii;^ week liays 
and an attendant l)e provided tor the St. 1<och 
dtirin^ school periods; 

(ill) the Museiim Mfina/T'-T" be authorized with the IMrei^tor 

ot Personnel Services t o ailvt se the l^isin'-ss Nt^na/rer 
of the Employees ' Union ot selection ot employees 
to be placed in 'Ironps 'A», »U' and T' ruui to 
f^lve one months written notice to all othr^r con- 
cerned employees (,','0 In total) ot termination ot 
empl(^yment ; 

(iv) the Mus enm Mana/^'er be authorized to institute the 

new sjchedule as soon as possn)le after S(|i(,>ml)er TO. 

NOTE : Attendartce by ]'n1) l i c 

* 

At.tacliied to tJiis i'<<port. Is a <M>py ol" th<> r<viiil Is <>!' .i 
survey, of t)ie a t: t.endan<:;e by the pnl)l 1 c at he (-jmi ( eini i .i 1 
MuMoiiiri, carried out. In 1<><)<) t. 0(", e the i- w1 th a -f^pox-t 1't'oiii 
the M\:isenma Maiui^'^i'er ot paid at tendance i.n r<M'.ent months. " 

*(on file in City Clerk's Office) 

MOVED by Aid. Adams, 

T'HAT the foregoing recommendations of the Board of Adminis- 
tration be approved. 

- CARRIED 

Safety Procedures in the Planetarium 

(a) The Council considered a report of the Board of Administration 
dated August 20, 1971, concerning safety procedures in the Planet- 
arium, as follows: 


"Your Board have received a letter from the Municipal 
and Regional Employees* Union, dated August 20, 1971, dealing 
with the safety of persons attending performances in the 
Planetarium. The letter suggests that an additional Attendant 
bo retained. 

Having regard to these representations your Board 
fjubmit a report from the Manager, Museums and Planetarium, 
setting out the safety precautions proposed. 

Your Board note a statement from the Manager that, 
should the new proposals prove Inadequate or dangerous in any 
way, the Manager will report back (to Council) immediately. 

Your Board submit the foregoing for the consideration 
of Council . " 


cont 'd . 
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UNFINISHED BUSINESS (cont'd ) 

Safety Procedures in the Planetarium 
(continued) 


MOVED by Aid. Adams, 

THAT the Board of Administration report dated August 20, 
1971, be received, 

- CARRIED 

(b) The Council also considered a report of the Board of Admin- 
istration dated August 23, 1971, concerning a letter received 
from the Vancouver Museums and Planetarium Association also 
dealing with safety procedures in the Planetarium. The Board 
submitted correspondence between it and the Association on the 
matter . 

The Board of Administration recommended: 

'that the letters be referred to the Board of Adminis- 
tration so that the several points raised by the 
Vancouver Museums and Planetarium Association can be 
clarified and, if necessary, a further report be 
submitted to Council if there are any changes to the 
recommended proposals'. 

MOVED by Aid. Broome, 

THAT the foregoing recommendation of the Board of Adminis- 
tration be approved. 

- CARRIED 

Delegation Matters 

It was agreed to defer the following matters to later in 
the day, pending the hearing of delegations: 

(a) Transient Youth: Children's Aid Society 

(b) Options to Repurchase: Redevelopment 
Project II, Area A-5 


COMMUNICATIONS OR PETITIONS 

1 . Nucl ear Test : 
Amchitka Island 

MOVED by Aid. Hard wick, 
THAT the letter of reply from the Secretary of State for External 

Affairs, enclosing outline of the position the Canadian Government 
has taken with respect to the protest to the United States 
Government on the proposed nuclear test on Amchitka Island, be 
received . 

- CARRIED 

2. Utility Services Underground: 
Gas town/China town 

A letter of reply was received from Dr. Shrum, Chairman of B.C. 

Hydro and Power Authority advising that if the City goes ahead 
with its plans to improve Maple Tree Square, the B.C. Hydro will 
cooperate by putting the distribution lines underground, at no 
cost to the City. It was advised that the offer applies only 
to the first phase of the Gastown project and will not be used as 
a precedent for later phases or for other areas in the City, 
Dr. Shrum also stated that the B.C. Hydro has established certain 
priorities for their underground program and do not wish to 
revise them at this time. 



cont 'd . 


522 


Regular Council, August 24, 1971 


17 


COMMUNICATIONS OR PETITIONS (cont 'd ) 


Utility Services Underground: 
(continued) 


MOVED by Aid. Phillips, 

THAT His Worship the Mayor, on behalf of Council, express 
appreciation to Dr. Shrum and request of him a list of priorities 
mentioned in the letter: 

FURTHER THAT His Worship be in touch with the B.C. Telephone 
Company advising them of this decision by the B.C. Hydro and 
Power Authority and requesting the telephone company give 
favourable consideration to the City's earlier request of 
installing services underground in Maple Tree Square. 


3. Reorganization: 

Vancouver Civic Government 

A letter was received from the Minister of Municipal 
Affairs, dated August 19, 1971, containing the observations 
of the Minister as to a possible reorganization of the 
Vancouver civic government. The Minister stated that he would 
be prepared to discuss with the Council the implications of this 
proposed structural change on the day-to-day operations of the 
City of Vancouver and is also prepared to advance a proposal for 
reorganization at the next session of the Legislature, following 
public and Council discussion. 

MOVED by Aid. Adams, 

THAT the letter from the Minister of Municipal Affairs be 
referred to the Standing Committee on General Purposes for con- 
sideration and report. 


MOVED by Aid. Phillips, in amendment, 

THAT the following words be added to the foregoing motion 
of Adams : 

'and the Chairman of the General Purposes Committee 
invite the Minister to appear before the Committee 
to speak in support of his letter'. 


(The motion of Alderman Adams was put and carried) 

4. Centennial Grant: 

Lithuanian Folk Musicians 

A letter dated August 17, 1971 was received from the 
Centennial Committee recommending that a grant be approved out 
of Centennial funds to the Lithuanian-Canadian Community, in 
the amount of $175.00 in connection with Lithuanian folk 
musicians who will be visiting Vancouver in September. 

MOVED by Aid. Sweeney, 

THAT the recommendation of the Centennial Committee for a 
grant of $175,00 to the Lithuanian-Canadian Community be 
approved, on the following basis: 


- CARRIED 


- CARRIED 


- LOST 


Bus Tour of City 
Box Lunch 


$140.00 
35.00 


$175.00 


- CARRIED BY THE 
REQUIRED MAJORITY 
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COMMUNICATIONS OR PETITIONS (cont'd ) 

5 . Disturbance: Gas town 

A letter, dated August 16, 1971, was received from the 
Attorney General respecting recent disturbances in Gastown. The 
Attorney General acknowledged receipt of the resolution and 
documents forwarded to him by Council and advised that the sub- 
missions will be considered by him, together with other reports 
anticipated . 

MOVED by Aid. Phillips, 

THAT the letter from the Attorney General be received. 

- CARRIED 

6. Complaints re Capilano Stadium 
Parking Lot 


MOVED by Aid. Rankin, 

THAT, as requested in a petition dated August 21 from residents 
of the 4500 block Ontario Street, arrangements be made to hear a 
delegation concerning the conditions surrounding Capilano Stadium. 

- CARRIED 

7. Proposed Commercial Development: 
Victoria Drive at Prestwick Avenue 

A letter was received from Mrs. Agnes Kripps, M.L.A., dated 
August 20, 197'1 requesting that the issuance of a building permit 
in connection with a proposed commercial development at 7475 
Victoria Drive, be withheld pending a review of the development. 
Attached to Mrs. Kripps' letter was a petition signed by 175 
residents opposing this development. Mrs. Kripps proposed that 
whenever an area, designated for a specific kind of development 
is not developed as required and specified by the zoning by-law 
within a given period of time — (approximately 15 - 20 years), 
then that by-law governing that area should automatically become 
frozen and subject to City Council review. 

The Council agreed to hear Mrs. Kripps on this subject later 
today if this arrangement is suitable to her. 

(see page 30) 

BOARD OF ADMINISTRATION AND OTHER REPORTS 

A . General Report, August 20, 1971 

Works and Utility Matters 

Construction Contract Procedure: 
Withdrawal of Tenders (Clause 8) 

The Board of Administration submitted a report of the City 
Engineer concerning the withdrawal of tenders involving con- 
struction contract procedure. 

MOVED by Aid. Adams, 

THAT City construction tender documents be drawn so that no 
bidder may withdraw his tender between the closing time for sub- 
mission of tenders and the execution of the contract with the 
successful tenderer unless contract execution is delayed beyond a 
specific number of days from the closing. The number of days would 
depend upon the circumstances but might commonly be 30 or 60 
calendar days; and 

THAT the City Council, however, adopt as policy that it will 
permit the withdrawal of tenders without penalty where the 
tenderer can show to the Council, upon recommendation of the 
appropriate Chief Officer, that he has made a genuine, provable 
and significant error in his tender. 

- CARRIED 


1,1 / 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Shinerama 71 for Cystic Fibrosis (Clause 9 ) 

The Board of Administration submitted a report of the City 
Engineer on a proposal by the Alma Mater Society of U.B.C. and the 
B.C. Institute of Technology to hold a Shinerama, or shoe shine 
day, on Friday, September 17, 1971, as a fund raising campaign 
to aid the Canadian Cystic Fibrosis Foundation. Permission to 
shine shoes on City sidewalks in this regard is requested by the 
organizations . 

MOVED by Aid. Adams, 

THAT permission be granted to the Alma Mater Society of U.B.C. 
and the B.C. Institute of Technology to place shoe shine boxes 
on City street allowances and to hold a shoe shine day in Vancouver 
on September 17, 1971, such permission being subject to: 

1. Provision of adequate insurance coverage satisfactory 
to the Corporation Counsel indemnifying the City 
against all possible claims which may result from 
the Shinerama. 

2. A six foot clearance in the downtown area 
foot clearance in the residential areas be 
for the free movement of pedestrians along 
sidewalks . 


Balance of Works and Utility Matters 

MOVED by Aid. Sweeney, 

THAT, in respect of the report of the Board of Administration 
(Works and Utility matters), dated August 20, 1971, Clauses 1 to 
7 inclusive and Clause 10 be adopted. 

- CARRIED 

Social Service Matters 

Provincial Mental Health Branch 
Treatment Program 


MOVED by Aid. Sweeney, 

THAT the report of the Board of Administration (Social 
Service and Health matters), dated August 20, 1971, be adopted. 

- CARRIED 

Building and Planning Matters 

Proposed Public Housing Sites: 
S/W corner Windsor Street & 7th Avenue 
N/S 8th Avenue betw. St. Catherines 
and Windsor Streets (Clause 1) 


MOVED by Aid. Hardwick, 

THAT Clause 1 of the report of the Board of Administration 
(Building and Planning matters), dated August 20, 1971, be adopted 
and the Board of Administration report on the present status of 
the availability of public housing sites in the City. 

- CARRIED 

Rezoning Application: E/S Renfrew Street ) 
between Pender and Turner Streets ( Clause 3) ) 

Rezoning Application: S/S West 68th Avenue ) 
between Cornish and Granville Streets (Clause 5) ) 

Rezoning Application: W/S Nanaino Street ) 
South of Vanness (Clause 6) ) 


and four 
available 
the 

- CARRIED 


It was agreed to defer the foregoing matters pending the 
hearing of delegations as requested. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Balance of Building and Planning Matters 

MOVED by Aid. Adams, 

THAT, in respect of the report of the Board of Administration 
(Building and Planning matters), dated August- 20, 1971, Clauses 
2, 4, 7 and 9 be adopted and Clause 8 received for information. 

- CARRIED 

Licenses and Claims Matters 

Claim: Mrs. W. Barr 

MOVED by Aid. Sweeney, 

THAT the report of the Board of Administration (Licenses and 
Claims matters), dated August 20, 1971, be received for 
information. _ CARRIED 

Finance Matters 


Appointment of Auditors: 1972 (Clause 1 ) 

The Board of Administration submitted a report of the Director 
of Finance concerning the appointment of External Auditors for 
the City for 1972. It was advised that the present auditors, 
Riddell Stesid and Company, have applied for reappointment at a 
proposed fee of $34,250.00, a 6.4% increase over the 1971 fee. 

MOVED by A?i.d. Adams, 

THAT the firm of Riddell Stead and Company be appointed 
External Auditors for the City of Vancouver for the year 1972 at 
a fee of $34,250.00 in accordance with the terms as to scope 
and responsibility as set out in Parts I to IV inclusive of the 
report vs Audit of City's records dated January 22, 1962, submitted 
by the B,oard of Administration and adopted by Council on January 23 

- CARRIED 

Pacific-Asian Conference of 
Municipalities (Clause 2) 

The Board of Administration advised of an invitation received 
from the Mayor of Honolulu for the City to join an organization 
to be known as the Pacific-Asian Conference of Municipalities. 
The first conference has been arranged in Honolulu on November 28th 

MOVED by Aid. Broome, 

THAT this letter be received. _ CARRIED 

B. Personnel Matters, 

Supplementary, August 20 

Deferment of 1970 Vacation Entitlement: 

Mrs. P.M. Barby and Mrs. L. Pritchard, Mayor's Office (Clause 1 ) 

MOVED by Aid. Sweeney, 

THAT Clause 1 of the report of the Board of Administration 
(Personnel matters. Supplementary), dated August 20, 1971, be 
adopted . 

- CARRIED 

Added Duties for the Secretary to 
Director of the Public Library (Clause 2 ) 

The Board of Administration submitted a report of the 
Director of Finance and the Coordinator of Data Processing and 
Systems advising that the Library Board has recommended that the 
position of Secretary to the Director of the Public Library be 
reclassified from Clerk Stenographer III to Clerk Stenographer IV. 
The Director of Personnel Services generally outlined the 
additional duties assumed by the incumbent since the position 
was last reviewed in 1967 and advised of the additional costs 
involved . 

cont 'd . . . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Added Duties for the Secretary to 

the Director of the Public Library (cont'd ) 

MOVED by Aid .Hardwick, 

THAT the position of Secretary to the Director of the Public 
Library be reclassified from Clerk Stenographer III to Clerk 
Stenographer IV and that the necessary funds be charged to the 
Library Salaries Account. 

- CARRIED 

C . Property Matters 

Street Allowance: 37th Avenue 
Eraser Street to Inverness Street 
(Clause 5) 


The Board of Administration advised that petitions had been 
received both for and against the sale of City-owned lots in 
the area of 37th Avenue, Eraser to Inverness Streets and that 
the City Engineer has submitted a report to the Board of Admin- 
istration on a recommended width for 37th Avenue in this area, 

MOVED by Aid. Phillips, 

THAT arrangements be made for delegations to be heard on 
this matter and that a copy of the City Engineer's detailed 
report be given to the parties wishing to appear, prior to 
their appearance before Council, 

- CARRIED 


Balance of Property Matters 

MOVED by Aid, Sweeney, 

THAT Clauses 1 to 4 of the report of the Board of Adminis- 
tration (Property matters), dated August 20, 1971, be adopted, 

- CARRIED 

D, Georgia Viaduct Replacement: 
East Approach Route 


(a) The Council considered a Board of Administration report 

dated August 17, 1971, wherein the City Engineer, Director 
of Planning and Civic Development and the Director of Social 
Planning/Community Development reported as a result of the 
consultants' report received regarding the design of the East 
Approach Route between the Georgia Viaduct and Highway 401, 
The consultants, Phillips, Barrett, Hillier, Jones and Partners, 
are reporting on the alignment for the following route which 
was specified in a Council resolution of February 24th: 

"the permanent alignment from the Georgia Viaduct 
to Highway 401 is to be via Malkin Drive and the 
Great Northern Cut", 

It was advised that a model has been prepared to illustrate 
the findings of the study. 

The officials submitted a course of action for Council 
consideration, 

MOVED by Aid. Hardwick, 
THAT, 

(1) the East Approach Route Report be received by Council, 

(2) Council instruct that a report reference by the con- 
sultants be arranged at a location suitable for viewing 
the model , 

cont 'd , . . . 
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COMMUNICATIONS OR PETITIONS (cont'd) 

8, Delegation: Coalition for Community 
Control of the Police 


The City Clerk advised of a letter received from Mr, 
Stephen Garrod representing the Coalition for Community 
Control of the Police Committee requesting to appear before 
Council to present a brief and speak on a revision to the 
Vancouver City Charter concerning the nature of the Police 
Commission, as well as some subsidiary matters, 

MOVED by Aid, Adams, 

SECONDED by Aid, Phillips, 

THAT the organization be advised that the subject matter 
is beyond the jurisdiction of the Council: however, if it 
still wishes to be heard before the Council, the necessary 
arrangements be made. 


BY-LAWS 

1. BY-LAW TO AMEND BY-LAW No, 4020 

BEING THE BOARD OF ADMINISTRATION BY-LAW 

MOVED by Aid, Broome, 
SECONDED by Aid, Calder, 

THAT leave be given to introduce a By-law to amend By-law 
No, 4020 being the Board of Administration By-law and the 
By-law be read a first time, 

- CARRIED 

MOVED by Aid, Broome, 
SECONDED by Aid, Calder, 

THAT the By-law be read a second time, 

- CARRIED 

MOVED by Aid, Broome, 
SECONDED by Aid, Calder, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in 
the Chair, 

- CARRIED 

MOVED by Aid, Sweeney, 

THAT the By-law number where shown as '4020' be changed 
to read in each case '4017', in accordance with the advice of the 
Corporation Counsel, 

- CARRIED 

MOVED by Aid. Broome, 

THAT the Committee of the Whole rise and report, 

- CARRIED 

The Committee then rose and reported the By-law complete as 
amended , 

MOVED by Aid, Broome, 
SECONDED by Aid, Calder, 

THAT the report of the Committee of the Whole be adopted, 

- CARRIED 

MOVED by Aid, Broome, 
SECONDED by Aid, Calder, 

THAT the By-law be read a third time and the Mayor and 
City Clerk be authorized to sign same and affix thereto the 
Corporate Seal, 

- CARRIED 

(The By-law received three readings) 
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BY-LAWS (cont'd) 

2. BY-LAW TO AMEND BY-LAW No. 4243 
BEING THE ENCROACHMENT BY-LAW 

MOVED by Aid. Wilson, 
SECONDED by Aid. Calder, 

THAT leave be given to introduce a By-law to amend By-law 
No, 4243, being the Encroachment By-law and the By-law be read 
a first time. 

- CARRIED 

MOVED by Aid. Wilson, 
SECONDED by Aid. Calder, 

THAT the By-law be read a second time, 

- CARRIED 

MOVED by Aid. Wilson, 
SECONDED by Aid. Calder, 

THAT Council do resolve itself into Committee of the 
Whole, to consider and report on the By-law, His Worship the 
Mayor in the Chair. 

- CARRIED 

M0V12D by Aid. Wilson, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MdVED by Aid. Wilson, 
SliCONDED by Aid. Calder, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Wilson, 
SECONDED by Aid. Calder, 

THAT the By-law be read a third time and the Mayor and 
City Clerk be authorized to sign same and affix thereto the 
Corporate Seal , 

- CARRIED 

(The By-law received three readings) 

3. BY-LAW TO AMEND BY-LAW No, 2046 
BEING THE POUND BY-LAW 


MOVED by Aid. Rankin, 
SECONDED by Aid,. Broome, 

THAT leave be given to introduce a By-law to amend By-law 
No. 2046 being the Pound By-law, and the By-law be read a first 
time . 

- CARRIED 

MOVED by Aid, Rankin, 
SECONDED by Aid . Broome, 

THAT the.' By-law be read a second time, 

- CARRIED 

MOVED by Aid. Ftankin, 
SECONDED by Aid, Broome, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in 
the Chair. 

- CARRIED 

MOVED by Alid. Rankin, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committ ee then rose and reported the By-law complete. 

cont 'd . . . . 
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BY-LAWS (cont'd) 

By-law to amend the Pound By-law (cont'd ) 

MOVED by Aid, Rankin, 
SECONDED by Aid, Broome, 

THAT the report of the Committee of the Whole be adopted, 

- CARRIED 

MOVED by Aid, Rankin, 
SECONDED by Aid, Broome, 

THAT the By-law be read a third time and the Mayor and 
City Clerk be authorized to sign same and affix thereto the 
Corporate Seal , 

- CARRIED 

(The By-law received three readings) 


MOTIONS 

Pavements and Curbs on Special Grounds: 
(Rupert Street, 1st Avenue to 2nd Avenue, 
E/S and Graveley Street to 2nd Avenue W/S ) 

MOVED by Aid. Rankin, 
SECONDED by Aid, Broome, 

THAT WHEREAS a proposed project for pavement and curbs on 
Rupert Street from 1st Avenue to 2nd Avenue on the east side 
and from Graveley Street to 2nd Avenue on the west side was 
recommended by the Board of Administration on June 4, 1971 and 
approved by Council on June 8, 1971; 


AND WHEREAS the said project was advanced as a local 
improvement on the initiative principle to a Court of Revision 
on July 29, 1971, and was defeated; 


AND WHEREAS it is hereby declared that it is necessary 
in the public interest to construct pavement and curbs on Rupert 
Street from 1st Avenue to 2nd Avenue on tl^e east side and from 
Graveley Street to 2nd Avenue on the west side, as hereinafter 
set forth; 


AND WHEREAS the Council deems that the said project will 
specially benefit the real property fronting and abutting on the 
said portions of Rupert Street; 


AND WHEREAS the Council may by authority contained in 
section 506 of the Vancouver Charter by resolution passed by two- 
thirds of ail its members, undertake and carry out the paving 
and the construction of concrete curbs, aforesaid, and assess 
the cost thereof against the real property so deemed to be 
specially benefited, as a local improvement; 


NOW THEREFORE BE IT RESOLVED that a pavement with a 
Portland cement concrete or asphaltic concrete base and asphaltic 
concrete wearing surface to widths varying from sixty (60) feet to 
eighty (80) feet, together with the necessary Portland cement 
concrete curbs and all other necessary and incidental work in 
connection therewith, be constructed on the said portions of 
Rupert Street; 
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MOTIONS (cont'd) 

Pavements and Curbs on Special Grounds 
(continued) 


AND BE IT FURTHER RESOLVED that the cost of the con- 
struction of the said pavement, curbs and all other necessary and 
incidental work in connection therewith be assessed against the 
real property fronting and abutting thereon as a local improve- 
ment upon the basis provided in By-law No. 3614, being the Local 
Improvement Procedure By-law, subject, however, to the limitations 
prescribed in the Vancouver Charter, aforesaid; 

AND BE IT FURTHER RESOLVED that the proportion of the 
cost of the construction of the said pavement, curbs and all 
other necessary and incidental work in connection therewith to 
be borne by the City pursuant to the Local Improvement Procedure 
By-law and the Vancouver Charter, aforesaid, be assumed by the 
City and be paid out of the general revenue of the City or out 
of capital funds raised by the issue of debentures upon the 
general credit of the City. 

- CARRIED BY THE 
REQUIRED MAJORITY 

2. Resurfacing and Widening on Special Grounds: 
(49th Avenue, Oak Street to Elm Street N/S 
and Oak Street to Marine Crescent S/S) 

MOVED by Aid. Rankin, 
SECONDED by Aid. Adams, 

THAT WHEREAS there is an existing pavement twenty (20) feet 
in width on 49th Avenue from Oak Street to Elm Street on the 
north side and Oak Street to Marine Crescent on the south side; 


AND WHEREAS a project for resurfacing and widening of 
the existing pavement on the said portions of 49th Avenue to 
widths of thirty-eight (38), forty-two (42) and sixty (60) feet, 
together with the construction of all necessary Portland cement 
concrete curbs, was recommended by the Board of Administration 
on June 4, 1971 and approved by Council on June 8, 1971; 

AND WHEREAS the project was advanced as a local improve- 
ment on the initiative principle to a Court of Revision on July 
29, 1971, and was defeated; 


AND WHEREAS it is hereby declared that it is necessary 
in the public interest that the existing pavement on the said 
portions of 49th Avenue be resurfaced and widened and that 
Portland cement concrete curbs be constructed as hereinafter 
set forth; 


AND WHEREAS the Council deems that the said resurfacing, 
widening and concrete curbs will specially benefit the real prop- 
erty fronting and abutting on the said portions of 49th Avenue; 


AND WHEREAS the Council may by authority contained in 
section 506 of the Vancouver Charter by resolution passed by two- 
thirds of all its members, undertake and carry out the resurfacing, 
widening and construction of concrete curbs, aforesaid, and assess 
the cost thereof against the real property so deemed to be spec- 
ially benefited, as a local improvement; 


cont 'd 
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MOTIONS (cont 'd) 

Resurfacing and Widening on Special Grounds 
(continued) 


NOW THEREFORE BE IT RESOLVED that pavement resurfacing 
and widening with a Portland cement concrete or asphaltic con- 
crete base and asphaltic concrete wearing surface with the neces- 
sary Portland cement concrete curbs, together with all other 
necessary and incidental work in connection therewith, be constructed 
on the said portions of 49th Avenue in order to widen the pavement 
presently existing thereon to widths of thirty-eight (38) , forty- 
two (42) and sixty (60) feet; 


AND BE IT FURTHER RESOLVED that the cost of the construc- 
tion of the said pavement, curbs and all other necessary and 
incidental work in connection therewith be assessed against the 
real property fronting and abutting thereon as a local improvement 
upon the basis provided in By-law No. 3614, being the Local Improve- 
ment Procedure By-law, subject, however, to the limitations pre- 
scribed in the Vancouver Charter, aforesaid; 

AND BE IT FURTHER RESOLVED that the proportion of the 
cost of such construction to be borne by the City pursuant to 
the Local Improvement Procedure By-law and the Vancouver Charter, 
aforesaid, be assumed by the City and be paid out of the general 
revenue of the City or out of capital funds raised by the issue 
of debentures upon the general credit of the City. 

- CARRIED BY THE 
REQUIRED MAJORITY 

3 . Rapid Transit 

At the Council meeting on August 10th, Alderman Wilson 
and Alderman Sweeney gave Notice of Motion on the subject of 
rapid transit which, by agreement of Council was today 
changed and now reads as follows: 

MOVED by Aid. Wilson, 
SECONDED by Aid. Sweeney, 

THAT WHEREAS Public Mass Transit can be a major contri- 
bution in alleviating traffic congestion pressures in the 
Greater Vancouver Regional Area; 

AND WHEREAS the Regional District is now assessing the 
benefit of accepting the Provincial Government proposal of 
taking over the B.C. Hydro Transit system to form the basis of 
an adequate and efficient District Public Mass Transit 
operation for the whole of the Region; 

AND WHEREAS the Provincial Government has proposed a 
cost sharing formula for a rapid transit system; 

THEREFORE BE IT RESOLVED THAT the Vancouver City Council 
favours and recommends to the Regional District Board that 
rapid transit be accepted as the No. 1 priority in relieving 
pressure on the complex transportation system toward movement 
of people and goods. 


- CARRIED 
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MOTIONS (contM ) 

4. Commercial Transport Service: 
Vancouver 


At the meeting on August 10th Notice of Motion was given 
by Alderman Wilson and Alderman Bird with respect to commercial 
transport service, Vancouver. Because of the absence of the 
seconder the Council agreed to defer consideration until the 
next meeting of Council. 


ENQUIRIES AND OTHER MATTERS 

Alderman Hardwick - requested that His Worship the Mayor 

Reopening of Howe Street appeal to the Fairview Corporation 

to have Howe Street reopened from 
Georgia to Robson Streets after 
Labour Day to alleviate the traffic 
problem in this area. 

His Worship agreed. 


Alderman Calder - enquired if the City Engineer could 

Road Markings improve the poor lane markings in 

the area of Georgia Street, Burrard ./ 
to Granville Streets. m' ,y 

, J^ f 

His Worship directed that this ^' 5^/ 
matter be attended to. 


Alderman Broome requested the City Clerk to report 

Effect of Cancelled on the effect of Council meeting 

Meetings: July and August every two weeks during July and 

August of this year. 


His Worship so directed. 


NOTICE OF MOTION 


Alderman Broome submitted the following Notice of Motion, 
which was recognized by the Chair: 

"THAT WHEREAS Canadian Pacific Airlines has its headquarters 
and major base of operations in the Greater Vancouver area and 
consequently is of major economic importance to this total area: 

AND WHEREAS in 1964 the Federal Government divided inter- 
national routes between Air Canada and CP. Air giving Air Canada 
the high density North Atlantic routes to Europe and CP. Air the 
much less attractive Pacific routes; 

AND WHEREAS the Federal Government is negotiating a Canada- 
China agreement to allow a Canadian carrier landing rights at 
Peking or other Mainland Chinese cities; 

THEREFORE BE IT RESOLVED this Council request the Minister 
of Transport to designate CP. Air as the Canadian carrier when 
such an agreement is concluded on the basis that it would be a 
logical extension of present CP. Air routes far superior in every 
respect to an extension of the Air Canada Moscow route and also in 
accordance with the 1964 agreement; 

AND FURTHER BE IT RESOLVED a copy of this resolution together 
with the Sun editorial entitled a 'Slow Boat to China' be sent to 
all Vancouver Members of Parliament. 

(Notice) 


The Council adjourned at approximately 3:45 P.M. 


The foregoing are Minutes of the Regular Council meeting 
dated August 24, 1971, adopted as amended on August 31, 1971 
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. . . . (WORKS) 1 
August 20th, 1971 


The following is a report of the Board of Administration: 
WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 


1. Closing Portion of Lane South of 

19th Avenue West of Gladstone Street 

"A lO-foot by lO-foot lane corner cut-off at the southeast comer 
of Lot E of Lot 15, Blocks 20 and 21, D.L. 195 is surplus to the City's 
highway requirements. 

I RECOMMEND that the portion of lane shown outlined red on plan 
marginally numbered LF5774 be closed, stopped up and conveyed to the c^^er 
of abutting Lot E, subject to the following conditions :- 

(a) The value of the closed portion of lane be $50.00 in accordance 
with the recommendation of the Supervisor of Property and 
Insurance . 

(b) The closed lane be added to the abutting Lot E to form one parcel. 
Your Board RECOMMENDS that the foregoing be approved. 


2. Closing 7th Avenue between Guelph Street 
and St. George Street - School Site 

"The School Board has acquired all the property on both sides of 
7th Avenue between Guelph Street and St. George Street for the relocation of 
Mount Pleasant School site. To consolidate the site, it is necessary to 
first close portion of 7th Avenue. 

I RECOMMEND that all that portion of 7th Avenue lying between Guelph 
Street and St. George Street as shown outlined red on plan marginally numbered 
LF 5771 be closed, stopped up, and conveyed to the School Board subject to 
the School Board paying all costs related to the street closure and relocation 
of utilities. 

The closure of the street referred to herein is deemed to be for 
the benefit of the City." 


Your Board RECOMMENDS that the foregoing be approved. 
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3. Leasing the West 20' of Salsbury Drive 
North of Powell Street 


"For the past 10 years, the west 20' of Salsbury Drive between 

Powell Street and the G.P.R. Right of Way has been leased to the abutting 

owner. The lease expired March 31st, 1971 and the Lessee wishes to continue 
to lease this portion of street. 

I RECOMMEND that the portion of the west 20' of Salsbury Drive as 
shown outlined red on plan marginally numbered LE 154-9 be again leased to 
the owner of abutting Lot 10, Block 2, Subdivision D, D.L. 183 subject to 
the following conditions :- 

(a) The term of the lease be for 10 years subject to a one year's 
notice of cancellation if the area is required for municipal 
purposes. 

(b) The rental to be $600.00 per annum for the first 5 years, to 

be paid at a rate of $50.00 per month, the rental to be subject 
to review at the beginning of the 6th year in accordance with 
the recommendation of the Supervisor of Property and Insurance. 

(c) All other conditions contained within the old agreement to be 
retained in the new agreement. 

(d) An agreement satisfactory to the Corporation Counsel and 
City Engineer." 

Your Board RECOMMENDS that the foregoing be approved. 


4. Twin Sewers to Serve New City Subdivision 
between Kaslo Street and Lane West Renfrew 
Street, l6th to 1 7th Avenues 

"Subdivision of this City-owned land requires extension of the 
existing system to provide service to twelve newly created lots. 

The estimated cost of the work is $13,000. 

. I RECOMMEND that $13,000 be appropriated from Account Code 117/7901, 
'Provision for City Subdivisions Unallocated'." 

Your Board RECOMMENDS that the foregoing be approved. 


5. Installation of Water Main across C.P.R. 

Tracks - Ash Street at Kent Avenue 


"On July 13th, 1971, Council gave approval for the installation of 
a water main across C.P.R. tracks on Ash Street at Kent Avenue and for the 
execution of a lease agreement between the City and the C.P.R. for this 
crossing. 

It has now become necessary for the City to seek permission for 
this crossing from the Railway Transport Committee. 

I therefore RECOMMEND that the Corporation Counsel be instructed to 
make the requisitie application to the Railway Transport Committee." 


Your Board RECOMI-IENDS that the foregoing be approved. 


5^^ 
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6. Registered Charges - The Subdivision and Consolidation 
of Parcels, and the Vancouver Land Registry Office 

The City Engineer and Corporation Counsel report as follows :- 

"The City of Vancouver has Indemnity Agreements comprising Boulevard 
Crossings under the Area By-Law and encroachments upon the streets under the 
Encroachment By-Law registered as charges against the abutting parcels. 

Heretofore when parcels were being re-subdivided or consolidated 
and charges were registered against some or all of the titles involved, the 
Registrar followed the procedures of carrying forward these charges against 
the titles of the abutting parcels. The Registrar now requires that these 
charges be either extended to cover all the titles being created or the 
charges be released prior to the registration of the subdivision plan. 

The Area By-Law provides that the City Engineer and the Corporation 
Counsel are authorized to approve the release of an existing crossing 
agreement where such agreement is to be replaced by a new agreement. 

The Encroachment By-Law does not provide the authority to officials 
to release an Encroachment Agreement in respect to an existing encroacliment 
which is to be replaced by a new agreement. 

We RECOMMEND :- 

(a) That the Encroachment By-Law be amended whereby the City 
Engineer and the Corporation Counsel be authorized to approve 
the release of an existing encroachment agreement when such 
agreement is to be replaced by a new agreement. 

(b) That the Corporation Counsel advance an appropriate amending 
By-Law to the Encroachment By-Law." 

Your Board RECOMMENDS that the foregoing be approved. 

7. TENDER NO. 46-71-1 - SUPPLY AND DELIVERY OF 
WATERWORKS AND SEWERS GREY IRON CASTINGS 

The Purchasing Agent and City Engineer report as follows : 

"Tenders for the above were opened by your Board on 
June 14, 1971 and referred to the City Engineer and Purchasing 
Agent for report. The working tabulation is on file in the 
Purchasing Agent's Office. 

The tender call was for 26 items - we are reporting on 
only 25 because the 26th item was an alternative and is presently 
not required. 

Four bids were received, all meeting specifications. 

The total prices shown below are estimates only, based 
on an anticipated 12 month requirement. 

The 5% B.C. Provincial Tax is in addition to all prices 
shown. The Federal Sales Tax is included in the total estimated 
prices for Waterworks Castings and exc luded from the total 
estimated prices for Sewer Castings because the City of Vancouver 
is exempt. 
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Clauso 7 Continued 


We RECOMMEND acceptance of the following low bids for a 
12 month contract: 


Name of Firm 


Number of 

Items to Central Stores 
be Awarded Stock Number 


Estimated 
Total Cost 
for a 12 
Month t'eriod 


McLean & Powell 


Associated Foundry 


SCHEDULE I - WATERWORKS CAST I NGS 

65-273 Series 


15 


4005,4575,5143,3437, 
2868,2298,1720,7909. 
7750, 115 9Frame , 1159Cover , 
5713 ,5754 ,0581 ,6281 

0011 


$33,112.24 


2,923.20 


Dobney Foundry 


Mainland Foundry 


SC H EDULE II - SEW E R CASTINGS 

"'To- 05 9 Server 


0300, and 2300 , 0599 , 0M80 , $45,463.50 
1175,2041,4070 

1464,1753,2629 and .'^^18 61 ,882.50 


Estimated Total of Award for both 

Waterworks and Sewer Castings - $143 ,3 8 1.44 

Your Board 


RECOMMENDS that the recommendation of tlie Purchasina Agent and 
City Engineer be approved, subject to 5% Provincial ;'.il<.^t? Tax .^:nd 
contracts satisfactory to Corporation Counsel. 


8. CONSTRUCTION CONTRACT PROCEDURE - 

WITHDRAWAL OF TENDERS 


The City Engineer, at the request of your Board, h>u; ifvu-wed 
one aspect of the City's contract procedure. He reports: 

"It is usual to require that tenders Lor construction coat racl s bo 
supported by a bid bond or deposit as a guarantee that the l ciuterei will 
si.gn the contract and post the performance bond il awarded the job. linden 
t^le City's present normal procedure, however, a tender may be wlthdravni 
wi.thout penalty at any time up to the actual award of thi^ com l act . 

An alternative form of tender (used for example on the CcDir.ia 
Vi.aduct Replacement Contracts) requires that the Winders roir.ii ii opiMi tor 
a stated period after the closing of bids. As lonf, as an .nv.ir.i is iiia'lo 
within that period, the bid. cannot be withdrawi and refusal 'o sif.n \hr 
contract coiild result in forfeiture of the bid bond (up to il i i l .rc'iuo 
between that tender and the price for vAiich t hi^ City thiMi coui racl l or t lu- 
wcirk) . 

A numbiH of othoi; public bodies havi^ bcon coiit act i d . Soxoi al 
heivo contract documents wliich I orbid withdraw.il. J'ho (It oal t i VaucouxiM 
S€'W(M age & Drainage Disl i ii^t, for' example, adopt i^d .-Hich a lonu ol i oikIoi 
in NovombiM 1970. 

Tlio I'ulilic Woik;. A.';.'i(ifi al ioti ol Hiilish ('oIuiiiIm.i li.i.. i:;:.nii| 
' l-;i'(i>iimuMiil<-(l Sl.m(lai<l;. ol Spec i I i eal Lon.": lof Muuitipal Work.-,' ivihicli iui'Inilr 

provirioii I hat 'no bitltliM will he piMMuittod io willulr.iw lu . I oinb-i 
bel wooii I lie cLo;^iiig I lino lor i iM'oipl ol t oikUm ;; ami llio aotiial awai <! ol 
contract UMles^■. 'he award Is del ayi^l loi a poritxi (^xcm-ij i n/', U) oal.Mnlar ila\; . ' 
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Clause 8 Continued 


Associations and individual contractors representing the construct- 
ion industry have been contacted. They favour there being a penalty for 
withdrawal of tenders but with the provision that a tenderer -who has made a 
genuine and provable error should be allowed to withdraw without penalty. 

The Law Department advise that the form ot tender proposed is 
enforceable only if it is under seal. The following recommendations, 
therefore, will apply only to formal construction tenders which require a 
bid bond or deposit and which will be opened in public and awarded by the 
Board of Administration or Council. 

The matter has been reviewed with the City Building Inspector, 
v*io administers most of the City's building construction contracts, and he 
is in agreement with the recommendations. 

I RECOMMEND; 

1. That City construction tender documents be drawn so that no 
bidder may withdraw his tender between the closing time for 
submission of tenders and the execution of the contract with 
the successful tenderer unless contract execution is delayed 
beyond a specific number of days from the closing. The number 
of days would depend on the circumstances but might commonly be 
30 or 60 calendar days. 

2. That the City Council, however, adopt as policy that it will 
permit the withdrawal of tenders without penalty where the 
tenderer can show to the appropriate Chief Officer that he has 

made a genuine, provable and significant error in his tender." 

Your Board RECOMMENDS that the foregoing recommendations ot the City 
Engineer be adopted. 


CONSIDERATION 

9. Shinerama 71 for Cystic Fibrosis 

The City Engineer reports as follows: 

"As in previous years, the Alma Mater Society of the 
University of British Columbia, and the British Columbia 
Institute of Technology, propose to hold a Shinerama or Shoe 
Shine Day on Friday, September 17, 1971, as a fund raising 
campaign to aid the Canadian Cystic Fribrosis Foundation. 
To accomplish this they are requesting permission to shine 
shoes on City sidewalks which requires approval of City Coxincil 
as per Sections 69(2) and 71 (l) of the Street and Traffic By- 
law. Approximately 1500 students are expected to participate 
and will be deploying themselves around the Greater Vancouver 
area. 

No objections have been raised by the Police Department 
and the only requirement needed from a traffic standpoint is 
that clearance be left on the sidewalk to allow free pedestrian 
movement . 

If permission is granted to the Alma Mater Society of the 
University of British Columbia to place shoe shine boxes on 
City street allowance and to hold a shoe shine day in Vancouver 
on September 17, 1971, such permission should be subject to the 
following conditions: 


Cont'd . . 


54 


BOARD OF ADMINISTRATION, August 20th, 1971 (WORKS) 6 


Clause 9 Continued 

1. Provision of adequate insurance coverage 
satisfactory to the Corporation Comsel 
indemnifying the City against all possible 
claims which may result from the Shinerama. 

2. That six foot clearance in the downtown area 
and four foot clearance in the residential 
areas be available for the free movement of 
pedestrians along the' sidewalks." 

The City Engineer submits the matter to 
Council for Consideration. 

(Copies of the commimication from Shinerama Vancouver dated 
July 27, 1971 and a history of Shinerama are circulated for 
Council's information.) 

RECOMMENDATION 

10. Greater Vancouver Water District - 

Capilano Main No. 5 and Easement through 
Shaughnessy Hospital Property 

'The Corporation Counsel reports as follows :- 

"The Department of Veterans Affairs has agreed 
to grant an easement for water main purposes 
to the Greater Vancouver Water District in, 
over and upon Shaughnessy Hospital property on 
Oak Street. This property is owned by the Crown 
Dominion. The City has a right-of-way for sewer 
and water purposes over this property. The 
District has asked the City to consent to the 
granting of this easement by the Crown Dominion. 
The consent will be drawn in such a way as to 
provide that it shall not operate to abridge or 
restrict the rights of the City under its prior 
right-of-way. The City Engineer and I have 
approved the consent in this form. " 

Your Board 

RECOMMENDS that the foregoing report of the Corporation 
Counsel be adopted, that the Mayor and the City Clerk 
be authorized to sign the said consent and that the 
common seal of the City be affixed thereto. ' 

All documentation with respect to the easement was subse- 
quently completed, however, the Greater Vancouver Water 
District now advises that Messrs. Thompson, Berwick, Pratt 
& Partners, Architects for St. Vincentfe Hospital , have 
suggested an alternative route for the easement arising out 
of the St.Vincent's Hospital expansion program at 32nd and 
Heather. This alternative route is over the same Crown 
property referred to in the Council minute of February 4, 
1969, against which is registered the same sewer and water 
easement of the City. The- solicitors for the District have 
advised the Corporation Counsel that the alternative route 
is satisfactory to the District and has submitted a new 
easement agreement covering the substituted route between 
the Crown and the District to the City requesting the 
Council's consent. 


Cont'd 
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(WORKS) 7 


Clause 10 Continued 


The City Engineer has considered this request and has no 
objection to the giving of such consent. It is recoiiunended 
therefore that the City consent to the easement between 
the Crown and the District respecting the alternate route 
in the form submitted by the solicitors for the District 
on the following conditions :- 

1. That such consent shall not operate to 
abridge or restrict the rights of the City 
under its sewer and water easement which 
was made between the Crown , as Grantor , and 
the City, as Grantee, dated August 25, 1960, 
and registered in the Land Registry Office 
under number 317205-M; and 

2. That the District release the existing 
easement between the Crown and the District. 

It is further recommended that the Mayor and the City Clerk 
be authorized to sign the said consent and the common seal 
of the City be affixed thereto." 


Your Board RECOMMENDS that the foregoing recommendations of the 
Corporation Counsel be adopted. 


FOR ADOPTION SEE PAGE{S)...,££^ 
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(Social 1) 


SOCIAL SERVICE AND HEALTH MATTERS 


RECOMMENDATION 


1. 


Provincial Mental Health Branch Treatment Program 


The Medical Health Officer reports as follows: 

"Council on January 9, 1970, approved a plan for the accommodation of a 
Provincial Mental Health Branch treatment team to operate in the Unit 4 area 
(South-east portion of the city). This team was to function conplementary to 
the City of Vancouver Health Department Mental Health Program, the agreement 
was subject to - 

1. No direct cost to be incurred by the City. 

2. The plan to be implemented for a six months' trial, at which 
time a report to Council will be submitted. 

3. That there be no further extension of the mental health treat- 
ment program until Council has adopted a policy subsequent to 
discussion of this report. 

The program became operative in March 1970, but by October 1970 it was not 
really possible to evaluate the program due to insufficient duration of operation, 
staff changes, vacations, etc. The March 1970 - March 1971 experience with 
this program'has now been compiled and the following statements are made in 
respect of this analysis. 

1. There have been no direct costs to the City of Vancouver. 

2. Administrative arrangements have evolved to a mutually 
satisfactory level permitting this program to operate 
successful ly. 

3. Many residents of the South-east part of the city have received 
treatment services which would not have been otherwise available 
from the City Health Department, or from other resources in the 
community. 

4. Individual, group, and drop-in type programs have been success- 
fully developed in cooperation with the City departments and 
with community agencies. 

In summary, it has been possible to extend the volume and variety of mental 
health service in this part of the city without any overlap with the City Health 
Department. Treatment in depth has been possible for some citizens who required 
this extra service. 

In view of the foregoing I would like to rccommond - 

1. That the Provincial Mental Health Service continue to be 
accommodated in Unit 4 under the present arrangements. 

2. When space permits, similar Provincial Mental Health Branch 
participation be extended to East Unit (Victoria Drive) and 
North Unit (North-east portion of the city), thereby develop- 
ing an expanded mental health treatment program in partnership 
with the appropriate City departments." 

Your Board RECOMMENDS that the above report of the Medical Health Officer 
be approved. 


FOR ADOPTION SEE PAGE(S) .: 
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BUILDING AND PLANNING MATTERS 


RECOMMENDATIONS 

1. Proposed Public Housing Sites - 

South West Corner Windsor Street & 7th Avenue 
North side of 8th Avenue between St, Catherines 
and Windsor Streets 


"Lots 9-12, Blk. 109, DL264A, South West Corner Windsor Street and 
7th Avenue; Lots 15-19, Blk. 109, DL 264A, North side of 8th Avenue 
between St, Catherines and Windsor Streets are the subject of current 
applications by the City to the Senior Governments for provision of 
public housing. Both sites consist of vacant City-owned land and are 
zoned RM-3 Multiple Dwelling District, The site at Windsor Street 
and 7th Avenue (132* x 122') was estimated to provide approximately 
20 units and the site at 8th Avenue between St, Catherines and Windsor 
Streets (165' x 122') was estimated to provide approximately 26 units, 
in the form of one and two-bedroom apartments of frame construction. 

Representatives of the Senior Governments questioned the high indicated land 
costs in relation to the number of units which would be provided. C.M.H.C. 
officials advised also that foundation costs are likely to be high due to poor 
soil conditions. Investigations have been made by this Department towards 
securing lower per unit costs. 

The investigations led to the possibility of combining the two sites by closing 
a portion of the lane between 7th and 8th Avenues and adding two privately- 
owned lots presently developed with dwellings. By the use of this larger site, 
and the combination of low rise and high rise construction and an increase in 
the proportion of one bedroom units, it is hoped that an economically acceptable 
project might be produced. However, the results indicated a land cost per unit 
of approximately ^2,800, and, further, it has been ascertained that the privately- 
owned properties are not on the market for sale. 

It appears, therefore, that continued investigation of these two sites for public 
housing will not be productive. Both these sites have problems due to their 
topography and environment and it will take some study to determine the most 
appropriate use and method of disposal as an alternative to Public Housing. 

It is RECOMMENDED, therefore, that the City's request to the Senior Governments 
for the provision of public housing on Lots 9-12, and Lots 15-19, Block 109, 
DL 264A, be withdrawn and that a report be submitted on the more appropriate use 
and method of disposal of these sites." 

Vour Board RECOMMENDS that the foregoing report of the Director of Planning and Civic 
Bevelopment be approved. 


2, Rezoning Application: South side Parker Street 

and North Side Napier Street between Clark and 
Odlutn Drives 


"An application has been received from Mr, N, Campbell for Chuck 
Wagon Meat Processors Ltd,, 2310 West 4th Avenue, requesting an 
amendment to the Zoning and Development By-Law whereby Lot 10 ex, 
E,25', Block 30, D,L, 182, Lot 10, Block 30, D,L, 182, and Lot 5, 
Block 30, D,L, 182 would be rezoned from an RM-3 Multiple Dwelling 
District to an M-1 Industrial District, 


The applicant states the purpose of his application is: "wholesale butcher, use No. 25, 
Food Processing, Manufacturing and Packaging, M-1 zone schedule of named uses." 


Cent 'd. 
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Clause 2 Continued 

The subject properties consist of one lot (Lot 5, Block 30, D.L. 182) 48.5' wide by 132' 
deep fronting onto Parker Street, and two lots (Lot A of 10 and Lot 10 except E.25', Block 
30, D.L. 1823 having a combined width of 48.5' and a depth of 132' fronting onto Napier 
Street. 

The subject properties are in the middle of the block bounded by Clark Drive, Parker Stree 
Odium Drive and Napier Street. The abutting properties to the west front onto Clark Drive 
and are zoned as an M-1 Light Industrial District. The properties to the east, separated 
by a varying width City lane, are zoned as an l\!A-3 Multiple Dwelling District and front 
onto Odium Drive. 

Brief History 

Lot 10 except E.25' (23.5' wide) is a City-owned lot. A portion of this lot has been used 
over the years to provide a rear vehicular access to existing non-conforming dwellings on 
three lots in the industrial area fronting Clark Drive. In addition, one non-conforming 
dwelling has an entrance encroachment over the City-owned lot. 

In 1963, City Council, on recommendation from the Technical Planning Board and Town Plan- 
ning Commission, approved an application to rezone Lot 5 from an RM-3 Multiple Dwelling 
District to an M-1 Industrial District, subject to conditions. This application was not 
completed. 

Also in 1963, an application to rezone Lot 10 except E.25' to an M-1 Industrial District 
was not approved by City Council. However, the applicant was advised that a new applica- 
tion to rezone this lot would be favourably considered if the applicant would also acquire 
include and consolidate the abutting 25' lot A with the application. 

At a Public Hearing in March, 1965, City Council considered an application to rezone the 
combined lots, Lot 10 except E.25' and Lot A, to an M-1 Industrial District. Representa- 
tions were made to Council regarding the use of a portion of the City-owned property for 
providing vehicular access to the rear of the abutting lots. Council resolved "THAT this 
matter be referred back to the Director of Planning for consideration as suggested above 
in respect of extension of Urban Renewal Scheme No. 3". 

On subsequent report to City Council, because of the ownership and access problems within 
the block. Council approved recommendations that the Director of Planning arrange to ad jus 
the boundaries of Urbcin Renewal Scheme No. 3 study area to include both tlie subject block 
and such surrounding blocks as considered necessary. UTiile this was done, the actual stud; 
was not completed because of a change in government policy on urban renewal schemes. 

Recognizing the problems of vehicular access to the three lots which front 
Clark Drive abutting the City-owned lot, it is considered that one solution 
is that a new building be allowed on the northerly Lot 5 with the two southerly 
lots being used for required off-street parking and off-street loading and 
unloading facilities for the new building. In addition, a right of vehicular 
access be given to the three contiguous properties (Lots E, F and G) fronting 
Clark Drive. Tliis right of access would cease to each individual lot when each 
lot is redeveloped for industrial purposes and/or the existing dwellings are 
discontinued for residential use. 

Regarding the two-storey dwelling existing as a second principal building on 
the site at the rear of Lot H which abuts the City lot but fronts onto Clark 
Drive, it would be necessary for the existing encroachment of a step and 
entrance way to be removed from the existing City=owned lot. 
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The Technical Planning Board on July 30th, 1971 therefore recommended THAT the 
application be APPROVED, subject to prior compliance by the owners with the 
following conditions: 

1. Approval of City Council is first obtained on report from the 
Supervisor of Property 5 Insurance, for the purchase of the 
existing City-owned lot, being Lot 10 except E.25', with 
satisfactory arrangements being made to provide vehicular access 
to the rear of Lots E, F and G, for as long as each lot is wholly 
used for residential purposes. 

2. The easterly 3' of the site is to be dedicated to the City for 
lane purposes and the balance of the lots to be first consolidated 
into one parcel and so registered in the Land Registry Office. 

3. The scheme of development to be first approved the Technical 
Planning Board, having regard to the RM-3 Multiple Dwelling District 
to the east of the North/ South City lane. 

The Town Planning Commission on August 6th, 1971 concurred with the foregoing 
recommendation of the Technical Planning Board." 

YOUR BOARD 

RECOMMENDS that the reports of the Technical Planning Board and the Town Planning 
Commission be received and the matter be referred for the consideration of 
Council at a Public Hearing. 


3, Rezoning Application: East side Renfrew Street 
between Pender and Turner Streets 


"An application has been received from Netupsky Engineering Co., 
1075 West Georgia Street, requesting an amendment to the Zoning and 
Development By-Law whereby Lots E, 28 to 32, Block 71, THSL would be 
rezoned from an RM-3 Multiple Dwelling District and RS-1 One Family 
Dwelling District to a CD-I Comprehensive Development District, 

The applicants state the purpose of their application is 'erection of a 
100-room hotel development, including licensed premises'. 

Submitted with the application is a letter, advising in part: 

'The proposed development comprises: 

1. A 100-room hotel (4 storeys, 38 ft. high), with some relatively 
minor commercial areas, possibly including a bank. 

2. A 3,000 sq. ft. neighbourhood 'pub' with an English courtyard 
entrance. 

3. Preservation of some existing trees on the property and the 
creation of a 50 ft. park-like 'buffer' between the hotel and 
the properties to the east. 

4. Provision for parking (covered) for some 165 cars, plus four 
short-term convenience parking stalls. 

5. A site area of 43,360 sq. ft., with a building area of 47,400 
sq. ft. (F/S ratio of 1.1)' 
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Also submitted with the application arc drawingws prepared by Boris Netupsky, 
Engineer, and Dion Hamer, ARchitect, indicating a 4-storcy hotel building 
with a restaurant, beverage room and related facilities on the main floor, 
approximately -10' in height above Renfrew Street with two floors of undcr>; round 
jiarkin!'.. The oikmi jiortions of the site are developed with a driveway, 4 off- 
streot jiarking spaces and off-street loading and unloading fncilities, patios, 
and landscaping. 

The scheme of development as jiroposcd includes the property on the cast side 
of Renfrew for a depth of 131.6' along Turner Street to the south and Pender 
Street to the nortii, together with the intervening 66' wide Carlisle Street. 
It is proiioscd to jirovide a southerly outlet from Carlisle Street to Turner 
Street over a .>,•;' wide lot (Lot 28) immediately to the cast of the hotel 
devel opment . 

Bri e f History 

On February 26tli, 1959, an application was filed by Dr. F. M. Hall to rczonc 
Lots A and B (now Lot from an RM-3 tlultiiile Dwelling District to a C-2 
Commercial District to erect a hotel. The Tlichnical I'lannin;', I'oard and the 
Town I'laniiiii;', Coi uii i ss ion recommended that the api)lication be not ajijiroved, and 
that ajiplicatioii be made to rezDiic Lots A, B and C from an RM-3 Multiple 
Dwelling District to ;in RS- 1 One Family Dwelling District. 

On April 14th, 1959, Council resolved that the application to rezone 

Lots A and B to a C-2 Commercial District be referred to a Public Hearing. 

On June 15th, 1959, Dr. F. M. Hall withdrew his application at the 
Public Hearing. 

On June 19th, 1959, Dr. Hall submitted a further application to rezone 
Lots A, B fi C to a C-2 Commercial District to permit the erection of a 
motel. The Technical Planning Board and Town Planning Commission reiterated 
their previous recommendation. 

On August 4th, 1959 Council adopted the TEchnical Planning Board's recommenda- 
tion and the Director of Planning was instructed to prepare an application to 
rezone the three lots to an RS-1 One Family Dwelling District. 

On October 15th, 1959 a Public Hearing was held to consider both applications, 
i.e. (a) Dr. F. M. Hall's application to rezone to a C-2 
Commercial District, and 

(b) Director of Planning 's application to rezone to an 
RS-1 One Family Dwelling District. 

CouJicil at the Public Hearing approved the rezoning to a C-2 Commercial District 
subject to: 


(1) 


Lots A, B and C being consolidated. 


C2) 


De\-elcra£r.t -air.taining a 24' landscaped strip alcr.g ?r:\'] 
Street and iC along Renfrew Street. 


(3) 


Development to be first approved by the Technical Planning 
Board indicating screening along Carlisle and cast side of 
property. 


(4) 


No roof signs or advertising on roof of the building. 
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On April 8th, 1964, Development Permit Application #30879 was filed by 
R. Sequin, Architect, on behalf of East Side Holdings Ltd., to erect a hotel. 
After submission of revised drawings by the applicant on June 2nd, 1964, the 
application was approved by the Technical Planning Board on July 3rd, 1964, 
subject to a number of conditions being first met by the owner prior to the 
issuance of the development permit. These conditions were not met and the 
development permit application was cancelled by the Director of Planning on 
January 3rd, 1965. 

On October 21st, 1963, a rezoning application was filed requesting that Lots 
30, 31 and 32 be rozoned from an RS-1 One Family Dwelling District to an RM-3 
Multiple Dwelling District. This was not recommended by the Technical Plannin;. 
Board and Town Planning Commission and the application was not approved by 
Council on December 3rd, 1963. 

On May 2nd, 1966, Dr. F. Hall of East Side Holdings Limited submitted an appli- 
cation to rezonc Lot E, and Lots 28-32, Block 71, THSL to a CD-I Comprehensive 
Development District for the purpose of a hotel development. 

The Technical Planning Board recommended that the application be not approved 
for the following reason: 

Rezoning of this property to a CD-I Comprehensive Development 
District to permit an 8-storey hotel is considered incompatible 
with the adjacent single family residences. 

The Technical Planning Board wished it noted however that they would give 
favourable consideration to the building of a hotel which may include zoning 
in depth on both sides of Hastings Street between Cassiar and Boundary Road, 
or alternatively, both sides of Hastings Street between Renfrew Street and 
Victoria Drive, subject to a suitable form of development. 

The Town Planning Commission concurred in this recommendation, but recommended 
that favourable consideration be given to the building of a hotel on Hastings 
Street and further north on Renfrew Street, subject to a suitable form of develop- 
ment being presented. 

City Council, on October 25th, 1966, referred the appliciion to a Public Hearing 
and on April 13, 1967, at the Public Hearing, City Council did not approve the 
submitted application. 

Present Application : 

The site is the same as previously considered by Council at the Public Hearing 
on April 13th, 1967. 

A comparison of the previously submitted scheme and the scheme now submitted is 
as follows: 


Item 


Previous Scheme 


New Scheme 


Height of Building 
Size of Building 


8 floors - 74' high 


4 floors - 40' high 


48' X 112' long with a 58.6'54' x 200' long with a 46' x 
X 51' (approx.) one-storey 72' one-storey addition to 
addition to the east. the north. 


Parking 


Two floors of underground 
parking for a total of 
72 cars. 


Two floors of underground 
parking for a total of approx 
165 cars. 


Open Portions of Site 


Off-street parking for 52 
cars, driveway and land- 
scaping areas. 


Off-street parking for 4 cars 
off-street loading and unload 
ing facilities, driveway, 
patios and landscaping. 
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Floor Space Ratio 


Stated to be 1.1. 


Stated 10 be 1.1. 


Accommodation 


82 sleeping units 


100 rooMS 


Otlier l-acilities 


Ballroom, Cocktail Lounge, 
Dining l.oungc, Bancjuet 
Room, Coffee Sliop, etc. 


Restaurant, related hotel 
facilities, small amount of 
retailing ami a 5000 scj. ft. 
Beverage Room. 


It is also noted tliat tlie underground parking structure, wliile being below grade 
adjacent to Riinfrew Street, would project above grade particularly along Turner 
to the soutii and tiic one- family dwellings to tiic cast. 

The Technical Planning Hoaril on July 30th. 1971 RI:C0MMI;N1)I-;1) that the application 
be NOT ap]-)roved as it is considered tiiat rezoning of tiiis site to a CD-I Comprehen:. 
Development District to permit tiie projiosed iiotcl development is incompatible liavin 
regard to tiie one family dwelling district zoning and development, botii in tiie 
surrounding area ami immediately adjacent to tiie rcqueste^l hole! development. 

Tiic Tcciinical {Manning Board would re-affinn ils favourable Citiisider.it ion to a 
suitable iiotel devdopinent, wiiicli may include zoning in deptii, on both sides ol 
Hastings between Cassiar ami Boundary Road, or alternatively, both sides of Hasting 
between Renfrew and Victoria Drive. 

In addition, the Technical Planning Board notes that City liouicil, following a 
Public Hearing on September 1 .M h , 1908, approved, on recoinmen Jation from the 
Technical Planniin', Board and Town Planning Commission, a hotel ileve lopment site on 
the south side ol Iranklin Street between Kaslo and Renfrew Streets, subject to 
conditions . 

The Town Planning, Commission on Aug.ust ()th, 1971 concurred with the foregoing rccom 
meiulat ion of the Technic;! 1 Planning, Board." 

our Board RLCOMMbNDS that the application be refused in accordance with the rccommenda- 
ions of the Technical Planning I'oard and Town Planning Commission. 


4. Rpzoninq Application: North side East Broadw-iy 

between Carolina Fraser Streets (635 East Bro adway ) 

"An application has been received from Mr. C. Kartsomas, 2290 
Blenheim Street, requesting an amendment to the Zoning and Development 
By-Law whereby Lot 13, Block 119, D.L. 264A would be rezoned from an 
RM-3 Multiple Dwelling District to a C-2 Commercial District. 

rh(9 subject site has a frontage of 49.5' and is located on the north side 
of Broadway between Carolina and F'raser Streets. 

In 1965 there were three lots in the half block fronting East Broadway that 
were not zoned as a C-2 Commercial District. Following two Public Hearings 
in 1905, City Council approved the rezoning of two of these lots (Lots 11 and 
12) to a C-2 Commercial District, subject to the sciieme of dtvelopment being 
first approved by the Technical Planning Board but not to iiirlude a car sales 
lol:. At this time the Tecluiical Planning Board had also reciimmended tliat 
should an application be received to rczone the subject Lot L3 to a C-2 
Cominercial District, such application would receive favourable consideration. 


DELEGATION REQUEST - Netupsky Eng,ineerin^ Co. 
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The Technical Planning Board on July 30th, 1971 RECOMMENDED that the appli- 
cation be APPROVED, subject to prior compliance by the owners with the 
following condition: 

The detailed scheme of development is to be first 
approved by the Technical Planning Board, such scheme 
of development not to include a car sales lot. 

The Town Planning Commission on August 6th, 1971 concurred with the foregoing 
recommendation of the Technical Planning Board." 

Your Board RECOMMENDS that the reports of the Technical Planning Board and the Town 
Planning Commission be received and the matter be referred for the consideration of 
Council at a Public Hearing. 


5. Rezoning Application: South side West 68th Avenue 
between Cornish and Granville Streets 


"Mr. A. Rae, 2736 West 49th Avenue, in July 1969 requested an 
amendment to the Zoning and Development By-Law whereby Lots 9, 10 
and 11, Block 5, D.L. 325 would be rezoned from an RS-1 One Family 
Dwelling District to a C-2 Commercial District. Mr, Rae subsequently 
requested his application be not processed further at that time as 
he was attempting to acquire additional property. 

In February, 1970 Mr. Rae re-affirmed his request that the rezoning application 
be further deferred and in July, 1970, the Zoning Planner advised Mr. Rae that the 
Department could not support rezoning of a portion of a block which would leave 
one isolated lot, and requested advice as to the disposition of his application. 

In June, 1971 Mr. Rae requested that his application be now dealt with. 

The subject lots are three of five lots zoned as an RS-1 One Family Dwelling 
District on the south side of West 68th Avenue between Cornish and Granville 
Streets. The remainder of the block bounded by Cornish to the west. West 70th 
to the south, Granville to the east and 68th Avenue to the north is zoned as a 
C-2 Commercial District. The greater portion of this commercial area contains 
a Safeway retail store development. 

The west half of the block abutting Cornish Street was formerly an RS-1 One 
Family Dwelling District but was rezoned to a C-2 Commercial District to permit 
the Safeway retail store development following approval by City Council in 1965, 
on recommendation from the Technical Planning Board and Town Planning Commission, 
subject to conditions, including provision of a 24' landscaped setback on Cornish 
Street . 

In July, 1965, City Council considered an application from Mr. Rae to rezone tu'o 
of the three subject lots (Lots 9 and 10) from an RS-1 One Family Dwelling District 
to a C-1 Commercial District to "build retail stores". The Technical Planning 
Board and Town Planning Commission recommended that the application be not approved, 
but that if an application was received to rezone all five lots fronting West 6Sth 
Avenue, including acquisition of the existing City lane, then favourable considera- 
tion could be given to such application, subject to the scheme of development 
being first approved by the Technical Planning Board after advice from tlic Design 
Panel, and subject to adequate landscaped setbacks being provided from Cornish 
and West 68th Avenue. 


Cent ' d 


557 


Board of Administration, August 20, 1971 (Building) 8 


Clause 5 Continued 


The three lots comprising the application would have a combined frontage of 99' 
on West 68th Avenue. The remaining two lots would have a combined frontage of 
81' zoned RS-1 One Family Dwelling District. 

The Technical Planning Board on July 30th, 1971 RECOMMENDED that the application 
be not approved for the following reasons: 

Rezoning of the three subject lots is considered to be 
unsuitable as such rezoning would leave two lots zoned 
and used as an RS-1 One Family Dwelling District in an 
area otherwise wholly zoned and developed for conunercial 
purposes. 

However, the Technical Planning Board would support a new application, if 
filed, to rezone the five lots (Lots 9-13, Block 5, D.L. 325) to a Commercial 
District, subject to a satisfactory scheme of development being first approved 
by the Technical Planning Board after advice from the Design Panel, including 
the provision of adequate landscaped setbacks. 

The Town Planning Commission on August 6th, 1971 concurred with the foregoing 
recommendation of the Technical Planning Board," 

Ycur Board RECC^ff-lENDS that the application be refused in accordance with the recommen- 
dations of the Technical Planning Board and Town Planning Commission. 

DELEGATION REQUEST - Mr. A. Rae 


6, Rezoning Application: West side Nanaimo Street 
South of Vanness 


"An application has been received from Mr. G. DePieri , 4119 Nanaimo 
Street requesting an amendment to the Zoning and Development By-Law 
whereby Lot 2, Block 6, D.L, 741 (4119 Nanaimo) would be rezoned 
from an RS-1 One Family Dwelling District to an RT-2 Two Family 
Dwelling District. 

The applicant states the purpose of his application is 'converting the one family 
dwelling situate thereon into a two-family dwelling or duplex, by adding an 
additional floor'. 

The subject lot is located within an area on the west side of Nanaimo Street 
and developed as an RS-1 One Family Dwelling District. Immediately opposite on 
the east side of Nanaimo is the site of the former Associated Foundry at present 
zoned as an M-2 Industrial District. 

The applicant's solicitor, Mr. E. Wasson, Q.C., of Cowan and Co., was advised 
by letter in November, 1970, by the Zoning Planner, that a second storey addi- 
tion to the existing building could not comply with the floor space ratio pro- 
visions of the RT-2 Two Family Dwelling District Schedule of the Zoning and 
Development By-Law. Further, it was the Department's opinion that a formal 
application to rezone the subject property to an RT-2 Two Family Dwelling 
District could not receive the support of the Technical Planning Board. 

The applicant's solicitor subsequently advised that they wished to proceed 
with the submission of their rezoning application to City Council, and a formal 
application was filed on June 1st, 1971. 

The Technical Planning Board on July 30th, 1971 RECOlvtMENDED THAT the application 
be NOT APPROVED as such rezoning would create an insolatcd RT-2 Two Family 
Dwelling District in an area zoned and developed as an RS-1 One Family Dwelling 
District. 


cont 'd , 


b56 


Board of Administration, August 20, 1971 , . , , (Building - 9) 
Clause #6 continued : 

The Town Planning Commission on August 6th, 1971 concurred with the foregoing 
recommendation of the Technical Planning Board." 

Your Board RECOMMENDS that the application be refused in accordance with the rcconunend 
of the Technical Planning Board and Town Planning Commission. 


DELEGATION REQUEST - E. Wasson, Q.C. 

7. Air-Supported Structure for Jericho 
Tennis Club - 3837 Point Grey Road 


The City Building Inspector reports as follows: 

"A request has been recrivc?d from Jericho Tennis Cluh 1o erect 
an air suppcir ted struct ure to serve r.r. a cover for two of 
their tcnnic courts for a period of one vear. 

The tent-liko structure measures 100' x 114' and is supi»rted 
by a fan whicl> oporater on normal power supply. 

Al thounh th(^ Vancouver Building By-law nakcs no provif.ion for 
air-supi)orted shelters of this tvpe, it dov^r; permit in r,cc-tion 
2.6 temporary buildinqs or tents to be erec.teci for a p riod 
not exccedinn two years, subject to approval bv Council. 

However, in the 1970 National Buildinrj Co(ie, there are regula- 
tions dealir.n specifically \«i th a i r- suppor t(^d structures, vhich 
cTire permitttrd for a perioci of 12 month.r. with the renu i r i-ment 
thnt a Certi!"icate ol i)cciip,Mn:v he issued to rover tlii-- p'.^r iocl. 
At the end of th(; 12 i:.onths , t)ie approval r.av t>e renc '/.d pro- 
vided the structure still complies with the rtMjulatio :;; when 
examined at that time. 

It is recommended that Council give approval to erect the pro- 
posed air structure at Joricho Tennis Club and either icnrve 
it or obtain further rpproval from Council at the end of the 
one year period subject to 

(1) Cor.pliance with the 1970 National I'.uildiiin Ccnie 
with rest)ect to occupancy, structural and nicchaiii - 
cal require::;eMts . 

(2) Conpliance v;i th Section 2.6 of the V cncouvcv I'u ild- 
ing By-law with respect to Fire Tiotection, : vni - 
tation and Bond of Indeninity to guarantee rii.ovtvl. 

(3) Compliance with the Zoning ^ Development By law 
which includes approval of the Technical Plan- 
ni ng Board. " 

Your P.oard RECOMT-IIiNDS that the recommendation of the City Building 
Inspcjctor be adopted. 


> 


559 


Board of Administration, August 20, 1971 .... (BUILDING - 10) 
INFORMATION 

8. 3708 Point Grey Road 

Mr. and Mrs. W.D. Smith 

Mr. and Mrs. W. D. Smith wrote to His Worship Mayor Campbell 
requesting permission to re-install a dwelling unit on the second 
floor of the above building. The Director of Permits and Licenses 
reports as follows: 

"July 24, 1958 an inspection showed that the basement 
contained two sleeping units that were equipped with cooking 
facilities and that the main and attic floors were occupied 
as one dwelling unit. 

August 8, 1958 an application was made for a Development 
Permit to add to and convert the building to provide a duplex 
containing one dwelling unit on the main floor and one 
dwelling unit on the second floor. This application was 
refused. 

September 4, 1958 an application was made to the then Board 
of Appeal to convert the building into a duplex containing 
one dwelling unit on the main floor and one dwelling unit on 
the second floor. This Appeal was refused. 

October 14, 1958 a Building Permit was issued permitting 
alterations to be made to the dwelling to provide an increased 
floor area on the second floor. An affidavit stating that 
the building would continue to be used as a one family 
dwelling and signed by W. Duncan Smith and Mary L. Smith is 
attached to this Building Permit. 

March, 1965 an inspection showed the building was occupied as 
a two family dwelling. Charges were laid against Mary L. Smith 
on August 28, 1965 and at the request of the defendant, 
numerous adjournments were given. Some evidence was presented 
in court and the matter was again adjourned pending the 
revision of the City Charter with respect to the Zoning and 
development By-law and the revision of the charging sections 
of the Zoning and Development By-law. A stay of proceedings 
on this charge was entered by the City Prosecutor on May 2, 
1968. 

July 9, 1969 an inspection showed that the building was still 
occupied as a two family dwelling. The owner was notifieKi 
of the violation of the By-law. 

November 5, 1969 Mr. Smith filed an application for con- 
sideration under City Council's hardship policy. This 
application was refused. Mr. Smith was notified to restore 
the building to a one family dwelling but re- inspection on 
April 2, 1970 found that the building was still occupied as a 
duplex dwelling. 

July 16, 1970 charges were laid against Mr. Smith and after 
several requests by defence counsel for adjournments, re- 
inspection was made of the building on November 12, 1970 wh€?re 
it was found that the building had been restored to a one 
family dwelling. Because of this, defence counsel requested 
that the charge be withdrawn and the City Piosecutor agreed 
to this request. 

The Zoning and Development By-law states that the Technical 
Planning Board may permit dwelling units to remain provided 
the unit has been continually used and occupied since a date 
prior to June 18, 1956. 

cent ' d . . . . 
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Your Board forwards this report of the Director of Permits 
and Licenses for the INFORMATION of Council, and suKgosts 
that a copy be forwarded to Mr. and Mrs. Smitli. 

RECOMMENDATION 

9. Bicycle RoKistration and Storage 

Facilities: Oakridgc Police Station 


The City Building Inspector reports as follows:- 

"On May I8, 1971 Council approved a report of the Board of Mmi ni stration 
dated May 17, 1971, which recommended that selected contractors be 
invited by the architects to bid for a construction management contract 
to build the proposed Bicycle Registration facilities, this form of 
contract being proposed in order to expedite construction of the 
faci lities. 

Subsequently, it became evident that the facilities, could not be 
completed by September 1, 1971 » the date compulsory registration 
becomes effective, and that the construction contract therefore 
could be tendered and awarded on the normal, fixed |>rice basis. 
Competitive, fixed price tenders were received from selected bidders, 
as tabulated below. Bidders were required to quote <3 sep>arate price 
representing an increase or decrease of the basic tender for an 
alternative type of brick wall construction. This price appears in 
the tabulation after the basic tender. Every tender was accompanied 
by Bid Bond for $3,500.00. 

Basic Tende r Deduct fr Alternate 
Allan and Viner Construction Ltd. $68,980.00 $1,200,00 
Kennett Contracting Ltd. $72,980.00 $ 697.00 

Allstate Construction Co. Ltd. $73,177.00 $ 500.00 

Mutual Construction Ltd. $79,595.00 $ 550.00 

GrimMood Construction Co. Ltd. $85, 65^1.00 $ 'tOO.OO 

The tenders were examined and found to be in order. The lowest tender 
is that of Allan and Viner Construction Ltd. 

The basic tender includes a provisional sura of $3,000.00 for 
contingencies. It is recommended that this sum be reduced to $2,000.00, 
and that the alternative price of $1,200.00 be accepted. The tender will 
be reduced thereby to $66,780.00. The low bidder offers completion 
within three months. 

On the basis of the low tender, revised as recommended above, the total 
cost of the project, including construction of the facilities, architects' 
and consultants' fees, site valuation, required landscaping, utilities, 
services, and sundry items is now estimated to be $90,^+60.00. This total 
exceeds the amount appropriated on the basis of preliminary estimates, by 
$^♦,1*60. 00. 

The Director of Finance advises that the required additional sum can be 
provided from 1971 Supplementary Capital Funds. For Council information 
it is noted that the proceeds from property sales, v*tiich form part of the 
supplementary capital funds available, are expected to exceed the amount 
estimated for 1971. 
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It is RECOMHENOEO that City Council; 

(1) Approve the appropriation of $'+,i»60o00 from 1971 Supplementary 

Capital funds, for the purpose of completing the required facilities, 

(2) Accept the tender of Allan and Viner Construction Ltd* and 
enter into a contract with them in the amount of $66, 780.00 

on the basis recommended above, such contract to be satisfactory 
to the Corporation Counsel • 

(3) Authorize the City Treasurer to return the Bid Bonds of the 
unsuccessful bidders. 


YOUR BOARD RECOMMENDS that the foregoing recommendations of the City 
Building Inspector be adopted. 


FOR ADOPTION SEE PAG£(S) 
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LICENSES AND CLAIMS MATTERS 


INFORMATION: 


1. Claim No. 11904 - Mrs. W. Barr 

The Corporation Counsel reports as follows: 

"Mrs. Barr was walking on the sidewalk on the north side of 
the 100 Block West 22nd Avenue on February 18, 1971, when 
she fell on an upraised portion of the sidewalk. She broke 
her glasses and suffered minor facial lacerations and a black 
eye, as well as bruises and lacerations to both knees. 

The sidewalk where Mrs. Barr fell was in generally good con- 
dition except for the fact that a portion of the sidewalk 
had been raised approximately 3/4" above the adjacent slabs 
by the growing action of the tree roots from an adjacent 
boulevard tree. 

The British Columbia Court of Appeal in 1958, in the action 
of Lillian Douglas v. City of Van co uver decided that there 
is no liability upon the City for injuries suffered by some- 
one who trips on an upraised sidewalk slab if the cause of 
the shifting was the "growing action of tree roots". In 
addition. Council on June 22, 1971 considered the claim of 
Mrs. Gladys Green who was injured in very similar ciiccumstances , 
and decided to take no action on her claim at that time. 

It is the opinion of the Corporation Counsel that there is 
no liability upon the City for the injuries Mrs. Barr has 
suffered. " 

Your Board submits the foregoing report of the Corporation 
Counsel for Council's INFORMATION. 

(Copies of Mrs. Barr's letters dated February 22nd, May 28th, 
and July 10th, 1971 are circulated for information.) 


FOR ADOPTION SE? PAGE{S) — 
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BOARD OF ADMINISTRATION, August 20th, 1971 .... (FINANCE 1.) 


FINANCE MATTERS 

CONSIDERATION 

1. Appointment of Auditors - 1972. 
The Dlrvctor of Finance reports as follows: 

"The matter of appointment of External Auditors for the year 1972, 
pursuant to Section 230 of the Vancouver Charter, is submitted for consider- 
ation. 

The City's present auditors, Riddell, Stead & Co., by letter dated 
August 12th, have applied for appointment as external auditors for the year 
1972 and have submitted other information in support of their application. 

The proposed fee for the year 1972 is $34,250, a 6.4% increase over the 
1971 fee of $32,100, which they state is due to salary increases in line 
with cost of living increases. 

The appointment of auditors should be in the following form: 

That the firm of _______ be appointed 

External Auditors for the City of Vancouver for the year 

1972 at a fee of $ in accordance with the 

terms as to scope and responsibility as set out in Parts 
I to IV inclusive of the report re Audit of City's records 
dated January 22, 1962, submitted by the Board of Admin- 
istration and adopted by Council on January 23, 1962." 

Your Board submits the report of the Director of Finance for Council consideration. 

(Copies of letter dated August 12, 1971, from Riddell Stead & Co. 
are circulated for the information of Council.) 

2. Pacific-Asian Conference 
of Municipalities 


A letter has been received from the Mayor of Honolulu extending 
an invitation to the City of Vancouver to join an organization to 
be known as the Pacific - Asian Conference of Municipalities 
(PACOM) . The membership is to be made up of Mayors, Legislators 
and other municipal officials of cities from countries bordering 
on the Pacific and Asian Oceans. 

A copy of the letter and of the proposed Articles of 
Association are circulated for the information of Council. 

It is advised that there will be no conference registration 
fees and all expenses while at the meetings will bo borne by the 
City and County of Honolulu. Delegates will pay Duly for their 
rooms and meals. 

Your Board submits the foregoing invitation lOr th(> 
CONSIDERATION of Council. 

(A brochure submitted by the City of Honolulu explaining 
the purposes of PACOM is on file in the City Clerk's 
Office) 


FOR ADOPTIOH SEE P&GtiS} 
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BOARD OF ADMINISTRATION 
SUPPLEMENTARY PERSONNEL MATTERS 

RECOMMENDATION Aup:ust 20, 1971. 


1. Deferment of 1970 Vacation Entitlement: 

Mrs. P.M. Barby and Mrs. L. Pritchard, Mayor's Office 

The Acting Director of Personnel Services reports as follows: 

"I have received a request from Mr. C. Lowery, Executive Assistant 
to the Mayor, for Mrs. P.M. Barby and Mrs. L. Pritchard, both 
Clerk Stenographer IV's, to defer their remaining 1970 vacation 
entitlement to 1971. They were unable to take all their vacation 
in 1970 due to the pressure of work caused by the election of the 
members of Council. 

Mrs. Barby: 2 days Mrs. Pritchard: 5 days 

It is therefore recommended that the request of the Executive 
Assistant to the Mayor be approved." 


YOUR BOARD 


RECOMMENDS that the foregoing recommendation of the Acting Director 
of Personnel Services be adopted. 


CONSIDERATION 


2. Added Duties for the Secretary to 

Director of the Vancouver Public Library 


The Board of Administration has received the following report from the 
Director of Finance and the Co-ordinator of Data Processing & Systems. 

"The Library Board has recommended that the subject position be 
reclassified from Clerk Stenographer III to Clerk Stenographer IV. 

The Director of Personnel Services has reviewed this recommendation 
and agrees, in light of the incumbent's present duties. 

The position was last reviewed in 196? and classified as a Clerk 
Stenographer III at that tine. Since that time there has been a gradual 
accretion of duties at a higher level than was anticipated in 15)67. 
Recently for example, she has been asked to prepare the agenda for and 
record the minutes of Library Board meetings, a task originally the rcsnons- 
ibility of the Assistant Director of the Library. The Director of the Library 
has made some minor reallignment of duties of his senior staff primarily to 
strengthen the position of the Assistant Director by removing from that 
position a number of less important day to day administrative duties which 
can and should be handled by the senior clerical staff. The Assistant 
Director v/i I I become more involved in the professional development of the 
librarians, in book selection and in the general orovision of services to 
the public. At this time there appears to be no other liositions whose 
classification is affected by taking on additional duties from the Assistant 
Di rector. 


cont 'd 
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CITY OF VANCOUVER 

REGULAR COUNCIL MEETING 

A Regular meeting of the Council of the City of Vancouver was 
held on Tuesday, August 31, 1971, in the Council Chamber, at 
approximately 9:30 A.M. 

PRESENT : His Worship the Mayor 

Alderman Adams, Bird, Broome, Calder, Hardwick, 
Linnell, Phillips, Rankin, Sweeney 
and Wilson 

CLERK TO THE COUNCIL: R. Thompson 

PRAYER The proceedings in the Council Chamber were opened with 
prayer, offered by the Rev. Dr. George Turpin, Civic 
Chaplain. 

ACKNOWLEDGMENT: Alderman Linnell 

His Worship the Mayor acknowledged the return to the Council 
of Alderman Linnell who had been absent for some time due to 
illness. The Council joined in the welcome. 

'IN CAMERA ' MEETING 

The Council agreed to an 'In Camera' meeting later this 

day. 

ADOPTION OF MINUTES 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome,^ 

THAT the Minutes of the Regular Council meeting dated 
August 24, 1971, be adopted with the exception of Clause 2 in 
the 'In Camera' Minutes dealing with development permit at 
1270 Burrard Street, which be considered later this day at the 
'In Camera' session, and, except that on page 36 under 'Enquiries 
and Other Matters', the item respecting Road Markings be amended 
to refer to the area of Georgia Street, Burrard to Seymour Streets 

- CARRIED 

MOVED by Aid .Hardwick , 
SECONDED by Aid. Rankin, 

THAT the Minute of Council of August 10, 1971, shown on 
pages 16 and 17 regarding Cassiar/Highway 401 (Charles and William 
Streets), be adopted. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Adams, 
SECONDED by Aid. Bird, 

THAT this Council resolve itself into Committee of the Whole, 
His Worship the Mayor in the Chair. 

- CARRIED 

MOTIONS 

1 . Policy re Deferred Motions 

MOVED by Aid. Adams, 

THAT when regular motions on the Council agenda are deferred 
on a courtesy basis for consideration at a later meeting, such 
motions be reintroduced on future agendas under 'Motions'; 

FURTHER THAT when motions are deferred due to the Council 
being unable to deal with the matter in view of the time factor, 
such motions be considered at the n6xt regular Council 
meeting under the item of 'Unfinished Business' on the agenda. 


- CARRIED 
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UKFINISHED BUSINESS 

1. Commercial Transport Service: 
Vancouver 


MOVED by Aid. Hardwick, 

THAT consideration of the motion by Alderman Wilson and 
Alderman Bird re Commercial Transport Service: Vancouver, be 
deferred to later this day for discussion under 'Motions'. 

- CARRIED 

2. Strathcona Rehabilitation Program 
Consultants Claim for Pre-Contract 
and Post-Contract Costs 


The Council considered a Board of Administration report 
of July 8, 1971, addressed to the Standing Committee on Planning 
and Development regarding further claim of Birmingham and Wood, 
f. consultants), for pre-contract and post- contract costs, and claim 
of Mr. J. Chislett, in connection with the Strathcona Rehabilit- 
ation Program. The Director of Social Planning/Community 
Development, as Chairman of the Strathcona Working Committee, 
recommends pajmient; however, the Corporation Counsel advised 
the City is under no legal liability and such payments would 
be in the nature of a grant. The Board of Administration 
recommends the report of the Chairman of the Strathcona Working 
Committee (the Director of Social Planning/Community Development) 
be received. 

The Council noted a Board of Administration report of 
August 26, 1971, to the effect that the budget of the project 
may be exceeded by approximately $3,400 if the consultants' 
additional costs are approved. 

MOVED by Aid. Phillips, 

THAT the recommendation of the Director of Social Planning/ 
Community Development, set out in the Board of Administration 
report of July 8, 1971 and recommending payment in the amounts of 
$5,500 pre-contract costs and $731 post-contract costs to 
Birmingham and Wood and $234 post-contract costs to Mr. J. Chislett, 
be approved. 

- LOST 

(His Worship the Mayor ruled before the motion was 
put that the matter would have to be considered on the 
basis of a grant and therefore required 8 votes of Council 
members to carry) 

DELEGATION MATTERS 

It was agreed to defer the following matters pending the 
hearing of delegations later this day. 

(a) Grant: Burnaby Ladies Pipe Band 

(b) Complaints re Capilano Stadium 

Parking Lot 

COMMUNICATIONS OR PETITIONS 

1. Facilities Underground 
Maple Tree Square 


His Worship the Mayor had been requested to be in 
touch with the B.C. Telephone Company and request favourable consider- 
ation to installation of B.C. Telephone services underground in 
the Maple Tree Square area. A reply has been received, dated 
August 23, 1971, that the Company will put its facilities under- 
ground for the first phase of the Gastown project. I.e. involvement 
of Maple Tree Square. The City will be expected, however, to 
undertake whatever re-surfacing of the streets as may be necessary. 
Phases 2 and 3 will receive consideration at time of implementation. 

cont 'd . . , . 
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COMMUNICATIONS OR PETITIONS (cont'd) 

Facilities Underground: 
Maple Tree Square (cont'd ) 

MOVED by Aid. Broome, 

THAT this communication be received and His Worship the Mayor 
be requested to forward a letter of appreciation to the Company. 

- CARRIED 

2. Home Care Program 
Intermediate Care 

The Minister of National Health and Welfare, by letter dated 
August 23, 1971, replied to a communication from His Worship the 
Mayor dated June 24, 1971, in respect of Home Care and Intermediate 
Care Health Services. With respect to Home Care, a resolution of 
Council, dated April 20, 1971, was noted asking Home Care Programs 
be included as a Federal/Provincial cost shared health service. 
The Minister sets out his views on these matters and reference 
to negotiations with Provincial governments in respect of more 
comprehensive Provincial health programs. 

MOVED by Aid. Bird, 

THAT this communication from the Minister of National Health 
and Welfare be received and the whole question further discussed with 
the Provincial Minister of Health Services and Hospital Insurance; 

FURTHER THAT in the meantime the Medical Health Officer 
prepare an appropriate brief setting out the saving in costs 
which could be anticipated if the proposed health programs were 
instituted . 

- CARRIED 

3 . License Appeal 

MOVED by Aid. Adams, 

THAT the appeal from the action of the License Inspector 
in refusing a license for a retail frozen food operation be heard 
by Council at its next regular meeting on Tuesday, September 14, 
1971 . 

- CARRIED 

BOARD OF ADMINISTRATION AND OTHER REPORTS 

A . General Report, August 27, 1971 

Works and Utility Matters 

MOVED by Aid. Broome, 

THAT the report of the Board of Administration (Works and 
Utility matters), dated August 27, 1971, be adopted. 

- CARRIED 

Social Service and Health Matters 

Spring Street Project (Clause 1) 

MOVED by Aid. Hardwick, 

THAT Clause 1 of the report of the Board of Administration 
(Social Service and Health matters), dated August 27, 1971, be 
adopted ; 

FURTHER THAT the resolution of Council of July 13, 1971, 
dealing with this matter be varied accordingly. 

- CARRIED 
UNANIMOUSLY 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Social Service and 
Health Matters (cont'd) 

West Coast Reductions Ltd. (Clause 3) 

MOVED by Aid. Phillips, 

THAT Clause 3 of the report of the Board of Administration 
(Social Service and Health matters), dated August 27, 1971, be 
received and a copy of the information furnished to the 
complainants with advice that if they wish to appear before 
Council on the matter they may do so . 

- CARRIED 

Proposal re Narcotic Control and Drug Abuse 
Program as submitted by Mr. Richard A, Zanders 
(Clause 2) 


MOVED by Aid. Sweeney, 

THAT Clause 2 of the report of the Board of Administration 
(Social Service and Health matters), dated August 27, 1971, be 
adopted . 

- CARRIED 

Building and Planning Matters 

Rezoning Application: Block bounded by 
s/s West Georgia, Jervis, Alberni and 
Broughton Streets: Paine and Associates 
(Clause 2) 


The Board of Administration submitted a report of the Director 
of Planning and Civic Development on an application to rezone the 
block bounded by s/s West Georgia, Jervis, Alberni and Broughton 
Streets from a C-5 Commercial District to a CD-I Comprehensive 
Development District, The Technical Planning Board recommended 
the application be not approved. The Town Planning Commission, 
by letter dated August 30, 1971, recommended the property be 
rezoned to CD-I Comprenehsive Development District subject to 
certain conditions. 

It was noted the developers wish to appear before Council, 

MOVED by Aid .Hard wick, 

THAT this clause be adopted and therefore the application 
be not approved, 

(tabled) 

MOVED by Aid. Wilson, 

THAT this whole matter be tabled to the next regular meeting 
and the delegation request be granted if the applicant so wishes. 

- CARRIED 

(Alderman Broome recorded in the negative) 


(In connection with the Board of Administration report on 
this matter, the following sentence appears on page 4: 

'These plans also indicate the balance of the block being 
developed with additional parking, office building and 
apartments, with the structures being proposed at 26 and 
30 storeys.' 

The Planning Department has advised this should read: 

'These plans also indicate the balance of the block being 
developed with additional parking and commercial buildings 
to an additional area of some 120,000 sq. ft. of approxi- 
mately five storeys in height. ') 


Regular Council, August 31, 1971 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Building and Planning Matters (cont'd) 

Riley Park Community Hall Addition: 

Use of portion of Capilano Stadium Property 

for Off-street Parking (Clause 3) 


The Board of Administration submitted, for Council consider- 
ation, a request of the Deputy Superintendent of the Park Board 
for approval for the use of a portion of Capilano Stadium pro- 
perty to provide off-street parking facilities in connection 
with the Riley Park Community Hall extension (30 East 30th 
Avenue) . 

MOVED by Aid. Adams, 

THAT the request of the Deputy Superintendent of the Park 
Board be approved subject to an agreement satisfactory to the 
Corporation Counsel, which would include authority to repossess 
on two months notice, and subject to compliance by the Vancouver 
Art Gallery Association. 

- CARRIED 

Communication from Mr. F.W. Cordes 
4296 and 4316 Main Street (Clause 4) 

It was agreed to defer consideration of this clause pending 
the hearing of a delegation as requested. 

3549 West 11th Avenue (Clause 1) 

MOVED by Aid. Bird, 

THAT Clause 1 of the report of the Board of Administration 
(Building and Planning matters), dated August 27, 1971, be 
adopted . 

- CARRIED 

Finance Matters 

Grant: Citizens Committee for 
Public Transit (Clause 1 ) 

The Council considered a request from the Citizens Committee 
for Public Transit that a grant of ^225,00 be approved in 
connection with the Conference on Public Transit to be held on 
October 2, 1971. 

MOVED by Aid. Sweeney, 

THAT no action be taken on this request. 

- CARRIED 

Grant: Engineering Undergraduate Society 

at U.B.C. - Urban Vehicle Design 
Competition (Clause 2) 


The Council considered a request from the President of the 
Engineering Undergraduate Society for financial aid to assist 
students of the Engineering Undergraduate Society at U.B.C. to 
enter an Urban Vehicle Design Competition being hosted by the 
Massachusetts Institute of Technology. 

MOVED by Aid. Broome, 

THAT no action be taken on this request. 

- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Finance Matters (cont'd ) 

Vancouver Public Library: 
Sunday Opening (Clause 3) 

MOVED by Aid. Hardwick, 

THAT Clause 3 of the report of the Board of Administration 
(Finance matters), dated August 27, 1971, be adopted. 

- CARRIED 

Sinking Fund and Investment Matters: 
July, 1971 (Clause 4) 

MOVED by Aid. Adams, 

THAT Clause 4 of the report of the Board of Administration 
(Finance matters), dated August 27, 1971, be adopted. 

- CARRIED 

Grant: Volunteer Bureau of 
Greater Vancouver (Clause 5 ) 

Consideration was given to the request from the Chairman of 
the Volunteer Bureau of Greater Vancouver for a grant to finance 
a dinner on November 18th in connection with the Northwest 
Conference of Volunteer Bureaus, to be held in Vancouver on 
November 18th and 19th. 

MOVED by Aid. Broome, 

THAT no action be taken on this request. 

- CARRIED 

B. Personnel Matters, 
Supplementary, August 27 

Leave of Absence with Pay: 
Dr. R.J. McQueen 

MOVED by Aid. Bird, 

THAT the report of the Board of Administration (Personnel 
matters. Supplementary), dated August 27, 1971, be adopted. 

- CARRIED 

C. Property Matters, August 27 

Acquisition of Lessee's Interest: 
234 Powell Street (Golden Star Rooms) 
(Clause 1) 

In considering this clause, clarif ication was requested 
regarding the statement 'the lessee alleges that his lease would 
have been renewed for a further term of 4 years but for the City's 
intervention'. This has reference to the acquisition by the 
City of the lessee's interest in the Golden Star Eooms, 234 Powell 
Street, which property is required for new Provincial Courts 
Building development. 

MOVED by Aid. Adams, 

THAT further consideration of this clause be deferred pending 
a report from the Corporation Counsel in clarification of the 
lessee's statement as quoted. 

(see page 13) " CARRIED 

Balance of Property Matters 

MOVED by Aid. Broome, 

THAT Clauses 2 to 5 inclusive of the report of the Board of 
Administration (Property matters), dated August 27, 1971, be 
adopted . 

- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

D . Licenses; Hotels and Motels 

Alderman Broome, on behalf of a Council Committee comprising 
himself and His Worship the Mayor, reported orally as a result of 
taking up with the Minister of Municipal Affairs, Victoria, the 
effect of the Government's Enabling Legislation resulting in the 
City not being able to license hotels and motels except in the 
case of those charging rates of $4.00 or less per day. Alderman 
Broome stated the Minister suggested that the City make appli- 
cation to have the Provincial Legislation changed whereby 
Vancouver will be treated on the same basis as other municipalities 
in the Province in respect of this matter. He advised that this 
was, therefore, now a matter to be handled administratively. 


MOVED by Aid. Calder, 

THAT the oral report on this question submitted by Alderman 
Broome, on behalf of the Special Committee, be received for 
information . 

- CARRIED 


E. Mountain View Cemetery: 
Seventh Renovation 


The Board of Administration, under date of August 25, 1971 
submitted the following report: 

"The Medical Health Officer requests approval for the following project as 
detailed: 


"As a further step In the overall renovation of the General Section of Mountain 
View Cemetery, It Is now requested that the Seventh Renovation be approved. This 
15 acres will complete the general renovation, other than those sections reserved 
for private societies (I.e. Masonic, I.O.O.F,, Jewish) and some modifications in 
the Lawn Sections. The purpose of the renovation Is two fold, first to reduce 
maintenance costs and secondly to add to the beauty of the Cemetery. 

The Seventh Renovptfon will Include nn area of approKiniately 15 acres etabraclng 
the following sections: 


Horne 1 Ranges 0-6 and Blocks 0-5 
Horne 2 Blocks 3-6 and Blocks 11 and 12 


The geographical boundaries as shown on the attached sketch are: 

Nor therly : parallel to 31st Ave. from Fraser St. to a point 
approximately 1,250' west. 

Easterly : parallel to Fraser St. from 31st Ave. to a point 
approximately 750' south. 

Southerly : parallel to 33rd Ave. from Fraser St. to a point 
approximately 625' and west from a point 
approximately 400' north of 33rd Ave. to a point 
approximately 625' west. 

Westerly : from a point on 31st Ave . fpproxlmately 1,250' 
west of Fraser St. to a point approximately 
325' south and from a point approximately 
625' west of Fraser St. to 33rd Ave. 


The estimated cost of the renovation Is summarized as follows: 


Labour: Grading, Cultivating and Seeding $ 11,895.00 

Labour: Resetting Markers, Memorials etc. 10,725.20 
Fringe Benefits 6,333.66 


Total Labour $ 28,953.86 


cont 'd . . . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Mountain View Cemetery: 
Seventh Renovation (cont'd ) 

Supplies and Rental Equipment 11,065.00 


$ 40,018.86 

Administration and Overhead 4,001.89 


Total Estimate $ 44,020.75 


The above estimate covers regrading and levelling, reseeding entire area, and 
laying flat of all adaptable monuments. Funds to cover all costs are available 
in the Reserve for Cemetery Redevelopment Account 4759/. As a result of the 
renovation, there will be 880 new graves available for a potential recovery of 
$30,800.00. 

It is, therefore, requested that approval be given for this Seventh Renovation 
and that authority be given to file an application with the Public Utilities 
Coranilsslon to proceed with the project." 

Your Board RECOMMENDS that: 

(a) The City Council approve the above Seventh Renovation as 
described, including preparation of such plans and records 
as required. 

(b) Funds in the amount of $44,020.75 be transferred from 
Reserve for Cemetery Redevelopment Reserve Account 4759/ 

(c) The Medical Health Officer be authorized to make the necessary 
arrangements with the Public Utilities Commission to proceed. " 

MOVED by Aid. Bird 

THAT the recommendations in the foregoing report of the 
Board of Administration be approved. 

- CARRIED 

MOVED by Aid. Broome, 

THAT the Board of Administration be requested to report on 
a long range policy in regard to the cemetery property and 
alternatives for future burials. 

- CARRIED 



The Council (in Committee) recessed at approximately 
10;45 A.M. and, following an 'In Camera' meeting in the Mayor's 
Office, reconvened in open session at 11;40 A.M. with the same 
members of Council present 


F . Open Grandstands at Capilano Stadium 

The Board of Administration, under date of August 27, 1971, 
submitted a report regarding open grandstands at the Capilano 
Stadium and submitted recommendations in connection therewith. 

MOVED by Aid. Rankin, 

THAT the matter be deferred to later this day following 
the hearing of delegations on complaints respecting the Stadium. 

- CARRIED 
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CONDOLENCES : 

His Excellency Archbishop 

William Mark Duke, D.D. 

Freeman of the City of Vancouver 

MOVED by Aid. Sweeney, 

r^n J^t*^ Council record its condolences in the passing 

recently of His Excellency Archbishop William Mark Duke, D D 
s^path^?^""^ *° express the Council's " 

- CARRIED UNANIMOUSLY 


BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


G. Construction of Storm Drain; 
Musqueam Heights Development 

The Board of Administration, under date of August 24, 1971, 
submitted the following report: ' 

• The Deputy City Engineer reports as follows: 

"In the Musqueam Heights Development there xemains a 5 acre site 
still to be subdivided (the former Eddie Nursery Site) . 

There is a creek which traverses a highway to be dedicated in the 
subdivision. As a condition of subdivision approval, it is a requirement 
that the subdivider, the Musqueam Development Company, bear the costs of the 
installation of a storm drain to contain the creek in the highway dedication. 

A 42 inch diameter pipe would be sufficient to drain the tributary 
area in its present state. This is the size of pipe that the Company should 
be required to pay for to contain the creek. 

The estimated cost of a 42 inch di£mieter pipe installed including 
engineering and overhead is $7,875. 

In 1956, the Greater Vancouver Sewerage and Drainage District 
declared an area tributary to this creek as a Major Drainage Area for which 
the creek would be a main drainage outlet. The Sewerage District considers 
that a 42 inch pipe would not be large enough to serve the Major Drainage 
Area when developed and that a 54 inch pipe would be required. 

At its December 16th, 1965 meeting, the Sewer District declared 
the crock from Marine Drive to Musqueam Park a major drninaj>o facility and 
received authority to proceed with construction of 730 feet of 54 inch 
di.'imcter culvrrt through the Musquo.im Heights subdivision when requested by 
tho City. Thir culvert wnr. constructed, the Compnny paying the City the 
OHt Imartul cost of Installation of a 42 inch diameter culvert. 

The prcHcnt i>roposal is to extend the af orcraontlnncd culvert 131 

feet. 

If the culvert is extended, the City will be required to pny (he 
annual assessments of the Sewer District on the total cost ol" the extension 
(estimated at $10,500) until there is development in the tributary drainajie 
area in the University Endowment Lands. At that time, the U.E.L. would 
contribute Its share in proportion to the assessed value of the land and 
improvements in the U.E.L. to the total assessments in the area served in 
accordance with the regular formula for Sewer District assessments. As 
development takes place in the U.E.L. it would bear an increasing proportion 
of the annual assessments until at full development the U.E.L. would pay 
its full proportion. 


cent 'd 


iopted. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Construction of Storm Drain: 
Musqueam Heights Development 
continued ; 

Initially the City would pay approximately $1,260 per year on a 
20 year assessment basis. The payment of $7,875 by the Company for its 
proportion of the cost of the 54 inch culvert installation would reduce the 
not capital cost to the City to an estimated $2,625, and could be used to 
reduce the City's annual assessments. 

I RECOMMEND: 

(a) That Musqueam Development Company pay the City the sum 
of $7,875 in lieu of the installation of 131 feet of 

42 inch diameter pipe to contain the creek in the proposed 
highway dedication of its subdivision. 

(b) That the Company's contribution to the installation of the 
54-inch diameter pipe of $7,875 be credited to the City Capital 
Sewer Fund. This will provide sewer capital financing for other 
City projects on which there will be no debt to offset debt 
charges payable to the Sewer Board for this project. 

(c) That the Sewerage District be requested by the City to proceed 
with the installation of 131 feet of 54-inch diameter pipe 

to contain the creek at an estimated cost of $10,500. The 
Sewer Board's annual assessment for this work will be approxi- 
mately $1,260 per annum on a 20-year assessment basis decreasing 
as and when the portion of the drainage area in the University 
Endowment Lands is developed and these lands are assessed its 
share of the annual costs. 

(d) That the Corporation Counsel, Director of Finance and the City 
Engineer be authorised to complete the necessary arrangements 
with the Company and the Sewerage District." 

Your Board RECOMIIENDS that the above report of the Deputy City Engineer 

MOVED by Aid. Bird, 

THAT the recommendation of the Board of Administration 
contained in the foregoing report be approved. 

- CARRIED 

H. Form of Application: Rental of 
Residential Accommodation 

The Chairman of the Vancouver Rental Accommodation Grievance 
Board reported as follows under date of August 23, 1971: 

"At a meeting of the Standing Committee on General Purposes 
on April 29th, 1971, the Committee recommended: 

'when the Chairman of the Vancouver Rental Accommodation 
Grievance Board receives information from the Corporation 
Counsel with respect to an "Application for the Rental 
of Residential Accommodation" that he report to Council 
on the matter of a suitable "rental contract" form.' 

The Chairman of the Vancouver Rental Accommodation Grievance 
Board submits the following report: 


cont 'd . . . . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont*d) 

Form of Application: Rental of 
Residential Accommodation (cont'd) 

As set out in the foregoing recommendation the Chairman of 
the Board in conjunction with the Law Department has con- 
sidered a suitable application form for the Rental of 
Residential Accommodation. The provisions of a standard 
form to cover all possible regulations of residential 
premises is almost impossible, due to variations, which 
exist between various types of residential accommodation 
available in the City. 

Submitted for Council's CONSIDERATION is the proposed 
Application for the Rental of Residential Accommodation 
form together with an Agreement for Lease and Tenants and 
Landlords Covenants being part thereof, copies of which 
are attached. 

I have sent copies of these forms to the Pacific Apartment 
Management Association, the Greater Vancouver Apartment 
Owners Association and the Vancouver Tenants Council for 
information. " 

(appended documents are on file in the City Clerk's Office) 

MOVED by Aid. Phillips, 

THAT this matter be referred to the Standing Committee on 
General Purposes for consideration, together with any comments 
when received from interested parties. 

- CARRIED 

I. Special Sidewalk Treatment: 
Block 52 

The Board of Administration, under date of August 30, 1971, 
submitted the following report: 

"Your Board submits the following report of the Deputy City 
Engineer re the above : 

"Pacific Centre Ltd., as part of the development of Block 52, 
is installing a terraeo topping over its plaza area. The developers 
have requested permis.sion to extend this treatment on to the City 
sidewalks surrounding the site and have agreed that they would 

enter into a suitable agreement with the City, accepting full responsi- 
bility for- maintenance and liability. 

I RECOM^ilND that Pacific Centre Ltd. be permitted to install 
terrazo sidev/alks immediately adjacent to Block 52 on Granville Street, 
Robson Street, Howe Street and Georgia Street 'provided that they enter 
into an cigreement satisfactory to the Corporation Counsel and City 
Engineer. The Director of Planning concurs in this recommendation. " 

Your Board liECOMMENDS the foregoing report of the Deputy City 
Engineer be adopted. " 

MOVED by Aid. Hardwick, 

THAT the foregoing recommendation of the Board of Adminis- 
tration be approved. 

- CARRIED 


The Council (in Committee) recessed at approximately 12:00 
noon to reconvene in open session at 2:00 P.M. 
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The Council (in Committee) reconvened in the Council Chamber 
at approximately 2:00 P.M., His Worship the Mayor in the Chair 
and the following members of Council present: 

PRESENT : His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 
Hardwick, Linnell, Phillips, 
Rankin, Sweeney and Wilson 

DELEGATIONS AND UNFINISHED BUSINESS 

3 . Grant: Burnaby Ladles Pipe Band 

A representative of the Burnaby Ladies Pipe Band appeared 
and submitted a brief dated August 31, 1971, in support of a 
request for a grant in connection with a Scotland trip where 
the band would be in competition. 

MOVED by Aid. Adams, 

THAT the request for a grant be not approved. 

- CARRIED 

4. Complaints re Capilano Stadium 
Parking Lot 


Mr. W. B. Pruden, on behalf of residents of the 4500 block 
Ontario Street, appeared complaining of dust and noise from the 
Capilano Stadium parking lot and the unsightly condition of 
park fences. It is requested the Stadium be maintained and the 
area around it be suitably landscaped. In respect of concrete 
curbs, gutters and pavement of this block, Mr. Pruden advised the 
necessary petition forms have been taken out and are being 
actioned . 

MOVED by Aid. Wilson, 

THAT the general matter of Capilano Stadium be referred to 
the General Purposes Committee for full consideration and 
recommendation to Council and the Board of Administration be 
requested to report to the Committee with respect to future use. 

- CARRIED 

MOVED by Aid. Hardwick, 

THAT the City Engineer be requested to report to Council 
on curbs, gutters and pavement for this block, boulevard 
maintenance and perimeter security of the Stadium property. 

- CARRIED 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


Open Grandstands at 
Capilano Stadium (cont'd ) 

The Board of Administration, under date of August 27, 1971, 
advised of the condition of the open grandstands at the Capilano 
Stadium, referred to particularly as the right and left field 
bleachers, and action which should be taken to improve the 
condition or demolish. Costs in this regard are set out. 

MOVED by Aid .Phillips , 

THAT action be taken as follows: 

(a) the right field bleacher be removed, at an estimated 
cost of $7,500 when funds can be made available, 
the matter of disposition of the reusable structure 
to be the subject of further investigation and report; 


cont 'd 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont M) 


Open Grandstands at 
Capilano Stadium (cont'd) 

(b) the left field bleacher be demolished immediately at 
an estimated cost of $1,600; 

it being anticipated that the Vancouver Art Gallery will con- 
tribute $3,000 toward the costs involved. 

- CARRIED 

Property Matters (cont'd) 

Acquisition of Lessee's Interest: 
234 Powell Street (Golden Star Rooms) 
(Clause 1) 


Further consideration was given to Clause 1 of the report 
of the Board of Administration (Property matters) , dated 
August 27, 1971. It was agreed there was no necessity for 
further report by the Corporation Counsel on this matter and 
therefore, it was, 

MOVED by Aid. Adams, 

THAT Clause 1 of the report of the Board of Administration 
(Property matters), dated August 27, 1971, be adopted. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Broome, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid. Broome, 
SECONDED by Aid. Adams, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOTIONS 

1 , Extension of CP. Air Routes 

On August 24th, Notice of Motion was submitted respecting 
extension of CP. air routes, seconded this day by Alderman 
Linnell, and which reads as follows after an additional paragraph 
was added: 

MOVED by Aid. Broome, 
SECONDED by Aid. Linnell, 

THAT WHEREAS Canadian Pacific Airlines has its headquarters 
and major base of operations in the Greater Vancouver area and 
consequently Is of major economic importance to this total area: 

AND WHEREAS in 1964 the Federal Government divided inter- 
national routes between Air Canada and CP. Air giving Air Canada 
the high density North Atlantic routes to Europe and CP. Air the 
Buch less attractive Pacific routes; 

AND WHEREAS the Federal Government is negotiating a Canada- 
China agreement to allow a Canadian carrier landing rights at 
Peking or other Mainland Chinese cities; 


cont 'd . . . 
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MOTIONS (cont'd) 
Extension of CP. Air Routes (cont'd ) 

THEREFORE BE IT RESOLVED this Council request the Minister 
of Transport to designate CP. Air as the Canadian carrier when 
such an agreement is concluded on the basis that it would be a 
logical extension of present CP. Air routes far superior in every 
respect to an extension of the Air Canada Moscow route and also in 
accordance with the 1964 agreement; 

FURTHER BE IT RESOLVED a copy of this resolution together 
with the Sun editorial entitled a 'Slow Boat to China* be sent 
to all Vancouver Members of Parliament: 

AND FURTHER BE IT RESOLVED THAT a copy of the resolution, 
together with the Sun editorial, be forwarded to the Councils 
of the surrounding municipalities with the request these 
Councils take similar action. 

- CARRIED UNANIMOUSLY 

2. Commercial Transport Service: 
Vancouver 


The following Notice of Motion was submitted by Alderman 
Wilson and Alderman Bird at the Council meeting on August 10th: 


MOVED by Aid. Wilson, 
SECONDED by Aid. Bird, 

THAT WHEREAS the Canadian Government takes pride in Canada's 
leadership in the development of atomic energy for commercial use; 

AND WHEREAS the taxpayers of Canada have expended millions 
of dollars in producing heavy water and other ancillary components 
in the production of atomic energy; 

AND WHEREAS the Federal Crown Corporation, the Canadian 
National Railway is bound by agreement to operate a Commercial 
Transport Service out of the Port of Vancouver; 

AND WHEREAS Germany with the "N.S. Otto Hahu". United States 
with the "N.S. Savannah", the Soviet Union with the icebreaker 
"N.S. Lenin", and under construction Japan's "N.S, Matsu" are 
about to sign the Brussels (1962) Convention on i-ejial Responsibility 
for Reactor-driven Ships; 


THEREFORE BE IT RESOLVED THAT City Council luse the Minister 
of Transport to direct Canada to a place of leadership by 
designing and constructing a nuclear-driven ship to operate out 
of the Port of Vancouver in compliance with the "C.N.R." 1913 
Agreement ; 

FURTHER BE IT RECOMMENDED to the Minister that Canada become 
the fifth nation to sign the "Brussels 1962 Convention"; 

FURTHER THAT this resolution be forwarded to the Prime 
Minister and Minister of Transport. 

- LOST 


i(The motion was put and lost) 
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MOTIONS (cont'd) 
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3. RM-1 Zoning 


MOVED by Aid. Hardwick, 
SECONDED by Aid. Calder, 

THAT WHEREAS the new RM-1 zoning has not been used to any 
degree in Vancouver: and 

WHEREAS a review of the new zoning category was promised 
in a reasonable length of time; 

THEREFORE BE IT RESOLVED THAT the Director of Planning and 
Civic Development report on the problems involved in use of 
RM-1 zoning and that submissions be requested from interested 
parties (i.e. Architectural Institute, etc.) on possible 
amendments to the RM-1 to make it a more useful zoning category 
for the provision of renewal of housing - and both be reported 
to Council for action. 

(Notice) 

Notice was called by Alderman Adams, and recognized by 
the Chair. 


ENQUIRIES AND OTHER MATTERS 


Alderman Sweeney - 
Unclean Condition of 
Street: 12th Avenue and 
Burrard Street 


asked the Board of Administration 
look into the unclean condition of 
the street at 12th Avenue and 
Burrard Street caused by gravel 
trucks . 


Mr. Ryan agreed to do so. 


Alderman Sweeney - raised a complaint about drag racing 

Drag Racing: Marine on Marine Drive in the vicinity of 

Drive at Jellicoe Street Jellicoe Street and requested the 

matter be looked into. 

His Worship agreed accordingly. 


Alderman Rankin - 
Greyhound Service 
Garage, 933 Main Street: 
Living Quarters 


previously enquired respecting housing 
of Greyhound bus drivers in the service 
garage at 939 Main Street and asked 

the Corporation Counsel report on 
the powers of the Board of Variance 
in granting certain approvals as have 
been given in this case. 


His Worship directed accordingly, 


Alderman Phillips - enquired respecting providing 

Control of Noise Emanating regulations whereby the owner or 

from Premises occupant of premises can be held 

liable for noise emanating from a 
building rather than the present re- 
quirement of having to determine the 
actual person responsible for creating 
the nuisance. In this regard the 
Alderman referred to a report from 
the Law Department, under date of 
August 25th and sent to him. 

His Worship directed the Corporation 
Counsel look into the matter and 
report on ways and means of placing 
this responsibility on the owner or 
occupant . 
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ENQUIRIES AND OTHER MATTERS (cont'd) 


Alderman Phillips - 
Invitation to be Member 
of Sub-Committee on Finance: 
Federation of Canadian 
Municipalities 


advised of an invitation to accept 
membership on a sub-committee on 
finance of the Federation of 
Canadian Municipalities and stated 
travel expenses will be involved. 

It was agreed Alderman Phillips be 
asked to advise Council further on 
the matter when he is in possession 
of additional information. 


Alderman Bird - 
Burrard Inlet Fire 
Protection Committee 


reported progress on meetings 
held in an endeavour to obtain 
participation from neighbouring 
municipalities with respect to 
fire boat protection in the Burrard 
Inlet area. The Alderman advised 
a report should be ready in approx- 
imately one month's time. 


Alderman Wilson - advised Council that at a future 

Public Transit meeting the Greater Vancouver 

Regional District will be required 
to make a decision on whether or 
not public transit is to be in- 
cluded as one of its responsibil- 
ities and therefore the City will 
have to consider the question 
The Alderman advised it is his 
intention in the near future to 
raise the proposal that a Citizens 
Committee be formed of representa- 
tives of organizations in order to 
assist in obtaining important 
information on the matter. 


Special Federal Workshop: 
Leave of Absence - Mr. M. Cross 

The Director of Planning and Civic Development reported 
by letter of August 31, 1971, that Mr. M. Cross of his Depart- 
ment has been invited to attend a workshop on Rehabilitation 
to be held in Ottawa, September 15th and 16th and sponsored 
through the Central Mortgage and Housing Corporation. It is 
requested, therefore, that Mr. Cross be granted four days 
leave of absence with pay to cover the workshop and travel 
times; all other expenses being paid by the Federal Government. 

MOVED by Aid. Bird, 
SECONDED by Aid. Adams, 

THAT four days leave of absence with pay be granted 
accordingly . 

- CARRIED 


The Council adjourned at approximately 3:45 P.M. 


(Please see over) 


The foregoing are Minutes of the Regular Council meeting 
of August 31, 1971, adopted at the meeting of September 14, 
1971. 
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BOARD OF ADMINISTRATION (WORKS) 1 

August 27th, 1971 

The following is a report of the Board of Administration: 

WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 

RECOMMENDATIONS 

1« Undergroiind Mechanical and Electrical Ducts 

across the Lane South of Water Street, West 
of Abbott Street 


"An application has been received from Woodward's Stores Ltd. for 
permission to install, across the lane south of Water Street, an \indergro\ind 
mecJaanical duct and sin undergroiind electrical duct at approximately 205 feet 
and 210reet, respectively, west of Abbott Street. The mechanical duct, 
coHiStructed of concrete, would contain a 2^ inch steam pipe. The electrical 
duct would consist of four 4- inch, three 2-inch, three li-inch and three 1-inch 
co'nduits encased in concrete. Initially, three of the conduits only would be 
u.s,ed to carry a 15,000 volt primary cable, a 200 pair telephone cable and 
eTjiergency lighting wires. The use of the remainder of the conduits woiild be 
Sillocated as needed in the future. 

I RECOMMEND that the application be approved, subject to the 
following conditions :- 

(a) Detailed plans satisfactory to the City Building Inspector and 
City Engineer be submitted. 

(b) Construction and maintenance of the ducts to be in accordance 
with all City By-Laws and satisfactory to the City Building 
Inspector and City Engineer. 

(c) Annual rental to be 50?i per square foot of lane occupied by the 
ducts in accordance with the Encroachment By-Law. 

(d) A legal agreement satisfactory to the Corporation Counsel and 
City Engineer to be entered into." 

Your Board RECOMMENDS that the foregoing be approved. 
2. Tenders for Street Lighting Contract No. 102 


The City Engineer reports as follows: 

"Tenders for the installation of street lighting on Contract No. 102 
were opened at the meeting of the Board of Administration on August 23, 1971, 
and referred to the City Engineer for tabulation and report. 

The following :ls a tabulation of the tenders received for the in- 
stallation of street lighting on Contract No. 102: 

Ricketts-Sewell Electric Ltd. $114,474.53 
C.H.E. V.'illiams Co. Ltd. $115,263.99 
Norburn Electric Ltd. $116,301.70 

This is a unit price contract and the contractor will be paid for the 
work installed as measured on the street. 


Cont'd 
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(Works 2) 


Clause #2 Continued 


The City Engineer REOOMKZNDS thatt 

(a) the contract for the installation of street lighting on 
Contract No. 102 be awarded to the Ricketts-Sev/ell Electric 
Ltd., subject to the Company entering into an agreement with 
the City that is satisfactory to the Corporation Counsel, 

(b) the Mayor and the City Clerk be authorized to sign the contract, 
and 

(c) the Bid Bonds be returned to the unsuccessful tenderers." 

Your Board RcOOMMSNDS that the foregoing report of the City Engineer 
be adopted. 


FOR ADOPTION SEE PA6E(S) ££2 
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(Social 1) 


SOCIAL SERVICE AND HEALTH MATTERS 


RECOMMENDATIONS 


Spring Street Project 


Your Board submits the following report of the Director of Social 
Planning/Community Development: 

"Vancouver City Council passed the following resolution 
at its meeting of August 13, 1971. 

•That the part of the action of Council taken on 
July 13 in respect of the Boys' Clubs of Vancouver 
providing the auspices for the Spring Street Project 
be not acted upon at this time, and the Director of 

c-«^-;^i T>-\ ^-^-^ //^^ J J... -n. 1 J. J. j-i-- 
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Social Planning/Community Development report on the 
handling of the Project through his department. ' 


Summary 

This ic a report dealing with. two items: a) hiring of 
a Director for the Spring Street Project; and b) disburse- 
ment of $4,000.00 of the Spring Street funds approved 
by Council on July 13, 1971. 


The Department of Social Planning/Community Development's 
primary functions are planning, co-ordination of services 
and research. Normally, it does not engage in direct 
service except in the case of projects of a new and 
innovative nature, and then, only for an interim period. 

The Spring Street Project had its beginning in this fashion. 
The techniques this program is experimenting with to encounter 
persistently delinquent behavior of boys and girls require 
considerable testing, analysis, staff experience and time 
for refinement to develop the sophistication and success- 
ful application desired. This has not been achieved to 
date. 

Given these characteristics, it is suggested that the 
project remain under the close scrutiny of the Department 
of SP/CD until the techniques arc refined and research 
indicates the nature and extent of their success or failure. 
Further, it is suggested that departmental supervision is 
clearly interim and should not exceed two (2) years. 

It is essential that a Project Director be hired immediately 
to initiate the program and generate esprit de corps and 
momentum such programs require to approach success. It 
is proposed that the Project Director be directly responsible 
to the Director of Social Planning/Community Development. 

The position of Project Director has been discussed with 
the Acting Director of Personnel Services respecting 
classification and salary and he reports as follows: 


Cont'd. . . 
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c: iause #1 Continued 

' In accordance with the above recommendation of the 
Director of Social Planning/Community Development that 
a new temporary position be established to head up the 
Spring Street Project, I have prepared the following 
salary and classification recommendations for Council's 
consideration. 

The incumbent, who will be designated by the working 
title of "Spring Street Project Director" will be responsible 
for planning and directing a special delinquency prevention 
program for juveniles on a city-wide basis. The "Director" 
will study, and implement when desirable, innovative techniques 
and ideas relating to youth in conflict with the law, and 
for ensuring that the project's staff, facilities and 
budgeted funds, are utilized as effectively as possible. 
For these purposes, considerable contact with various 
national, provincial, and community agencies will be 
maintained . 

I have been advised by the Director of Social Planning/ 
Community Development that this position will be required 
for a two year period, that is, until the program is 
sufficiently refined to be placed elsewhere. 

This position, although not exactly similar to the 
classification of "Co-ordinator , Local Area Services" 
Class No. 381, is at an equivalent level of complexity 
and responsibility and does fall within the broad terms 
of that classification. I, therefore, recommend that it 
be so classified effective when adopted. I further 
recommend that advance authority be granted to the Director 
of Personnel Services to fill this position at any step 
in the salary range (Pay Grade 28 $922-$l,104) as required. 
It is also recommended that an auto allowance on a regular 
basis be established for this position. This report has 
been discussed with the Assistant Business Manager, 
Municipal and Regional Employees Union, who is in agreement. 

SUMMARY 


Effective 

Incumbent Proposed Classification Date 

One NEW Co-ordinator, Local When 

Temporary Area 'Services Adopted 

Position P.G. 28($922-1104) 

(approx. two (Spring Street Project 

years) " Director) 

1971 2nd half rates 

A report dealing with line and secretarial staff for the 
Spring Street Project will be submitted to Council at a 
later date. 

A skeleton street staff will continue to ope^uate until a 
Director is hired. Funding for the months of July and 
August in the amount of $2,000 per month (total $4,000) 
was approved by Council on July 13, 1971. Council's 
approval to pay these funds to l^aighbourhood Services 
Association, the agency currently administering project 
funds, will enable present street staff to carry on until 
a Project Director is hired and the project is organized. 


Cent ' d. 
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Clause #1 Continued 


Therefore, the Director of SP/CD recommends that: 

(a) The Spring Street Project be an operational 
component of the Department of Social Planning/ 
Community Development for an interim period not 
to exceed two (2) years. 

(b) The temporary position of Project Director, Spring 
Street Project, pay grade 28, be approved as recom- 
mended by the Acting Director of Personnel Services. 

(c) The Project Director, Spring Street project be 
directly responsible to the Director of Social 
Planning/Community Development. 

(d) Funds for the months of July and August totalling 
$4000 already approved by Council on July 13, 1971 
be paid to Neighbourhood Services Association." 

Your Board RECOMMENDS the approval of the recommendations of 
the Director of Social Planning/Community Development. 

FOR ADOPTION SEE PAGE(S).....£2£,, 

2. Proposal re Narcotic Control & Drug Abuse Program 
as Submitted By Mr. Richard A. Zanders 

The Medical Health Officer reports as follows: 

"Mr. Zanders has submitted to City Council a very lengthy proposal entitled 
'Affirmative Action Plan on Drug, Narcotic and Hallucinogenic Usage and Depend- 
ence'. In a covering letter Mr. Zanders has requested that Council consider his 
proposal. I asked the Drug Committee of the Health Department to review Mr. 
Zanders' proposal in great detail and, after reviewing the material again myself, 
the following assessment is made. 

Mr. Zanders proposed a pilot project of some 20 years' duration which essential- 
ly involved 

a) the development of a treatment facility capable of handling 15-20 
residents and 50-60 outpatients per day, 

b) a treatment program developed and implemented by young people who 
are expected to carry out relatively sophisticated therapeutic pro- 
cedures after three months of training, 

c) a community education program of unclear dimensions. 

The treatment and education program does not appear to be sufficiently new to 
justify the creation of a separate organization with substantial funding. Mr. Zanders' 
proposal is to cost $545,000. in the first year, and $365,000. per year thereafter. 
The initial year's cost being inclusive of a $125,000. capital sum for the establish- 
ment of the centre of operations and treatment facility. 

The elements of Mr. Zanders' proposal already exist in Vancouver. The 
Narcotic Addiction Foundation operate 'The House', which is a drop-in and residential 
facility for those persons involved in soft drug misuse and in need of information 
about drugs. This facility has a full-time medical person associated with its 
operations and many volunteer staff. The Crisis Centre operate the 'Now' line, and 
a flying squad which will attend to drug emergencies in the community. The Health 
Department in Vancouver and the Vancouver School Board share in many educational 
activities within the school year on drug abuse. This joint operation is not always 
sufficiently equipped with suitable material and resource funds. The Narcotic 
Addiction Foundation also has a Province-wide mandate to undertake community educ- 
ation programs, but, here again, their activities may be inhibited by a lack of 
sufficient funds. 


Cont'd. 
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(Social 4) 


Clause #2 Continued 


In view of the fact that senior levels of government have accepted much 
of the responsibility for financially supporting the drug control programs, and 
since the Narcotic Addiction Foundation is the logical central agency to be the 
recipient of this support and to carry out the therapeutic and educational pro- 
grams, it is likely that a new program with similar mandatsand intent, but with 
much larger funding, would not be the most effective way of improving the 
community's resources. I would, therefore, like to recommend that Vancouver City 
Council acknowledge receipt of Mr. Zanders' proposals, explain that the letter 
has been reviewed by the City's Health Department, and advise Mr. Zanders that 
the program as outlined should be discussed primarily with the Narcotic Addiction 
Foundation of British Columbia." 

Your Board RECOMMENDS that the foregoing recommendation of the 
Medical Health Officer be approved. 

(A copy of the plan is on file in the City Clerk's office) 
INFORMATION : 

3 . West Coast Reduction Ltd . 

The following is an extract from the Minutes of the Vancouver 
City Council meeting of August 10, 1971:- 

" Alderman Phillips referred to a report he received from 
the Director of Permits & Licenses, under date of July 23rd, 
commenting on odours from the West Coast 'Rendering Limited 
operation at 105 North Commercial Street and referring to 
complaints. 

The Director advised of action taken by the company to 
improve the situation and that provision had been made to 
install further control equipment if required. In view 
of the high cost of equipment, however, and the possibility 
that the situation may not improve to any real extent, the 
company has not been requested to install it. 

Alderman Phillips requested the Director of Permits & 
Licenses be asked to advise Council on what the cost might 
be to install this additional equipment. 

His Worship the Mayor so directed." 

Mr. L. Aquilini, Zen & Aquilini Construction, 2228 Franklin 
Street, wrote to the City Clerk on August 18, 1971 complaining 
about odours from West Coast Reduction Ltd. Mr. A. C. Pritchard, 
2304 East Georgia Street, wrote to the Mayor and Council on 
August 14, 1971 regarding obnoxious odours from West Coast 
Reduction Ltd. and asked that he have the opportunity to meet 
Council in this regard. Mr. Pritchard* s letter was accompanied 
by a petition signed by approximately 116 persons residing 
predominently in the area bounded by Nanaimo and Victoria, 
Triiamph and Parker Streets. The managers of twelve apartment 
buildings in the area also signed the petition. 

The Director of Permits & Licenses reports that:- 

"I am advised that the cost requested by Alderman Phillips 
would be between $100,000 and $175,000. Attached is a 
letter from Mr. J. Diamond, President of West Coast 
Reduction Ltd. in which he relates what the company has 
done regarding odour control, as well as what their future 
plans are. In summary, he states that:- 


Cont'd. . . 
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Clause #3 Continued 

(jj) West Coast Reduction Ltd. have invested over $100,000 
for odour control on the recommendation of the B.C. 
Research Council. 

(b) The company is continuing to work with the B.C. Research 
Council in order to further evaluate odour control 
systems. 

(c) Mr. Diamond is sending one of his plant officials to 
review the efficiency of an odour control system in 

a similar plant in Montreal and the information obtained 
from this visit will be reviewed by the B.C. Research 
Council . " 

Your Board submits the report of the Director of Permits & Licenses 
for the INFORMATION of Council. 

(Copies of letters and petition relevant thereto are 
circulated for the information of Council.) 


DELEGATION REQUEST - Mr. A. 


C. 


Pritchard 


FOR ADOPTION SEE PAGE(S).... 
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BUILDING AND PLANNING MATTERS 
RECOMMENDATION & INFORMATION 
1. 35 49 West 11th Avenue 

On August 7, 1971, Mr. S. McClarnon of 3566 West 11th Avenue sent a 
petition, signed by approximately 18 persons, to His Worship Mayor 
Campbell stating, among other things, that the building at the above 
address was not being occupied as a single family dwelling. 

The Director of Permits & Licenses reports as follows: 

"Inspections show that the building in question is an older, 
iJj storey frame building^ structurally sound but its exterior 
appearance could be improved. The yards are not well kept 
but not to the degree that action under the Untidy Premises 
Bylaw can be taken. 

The building is occupied by a man, his wife, children and 
several unrelated guests in contravention of the Zoning & 
Development Bylaw which permits only tvro boarders or lodgers 
in addition to the single family. The propery ovmer and 
the tenant now occupying the building have been advised of 
the bylaw infraction and requested to restore it to its 
approved occupancy. Further inspections will be made to 
enforce the above requirements, 

A camper,, body is stored in the rear yard of the premises 
which the occupants of the building state is not used as 
separate living or sleeping quarters and no evidence in 
this regard was found. From time to time there has been 
a problem of garbage at this site but the Health Department 
advise that this is under control. In their letter of 
complaint the petitioners also mention the matter of noise. 
The Police Department who enforce the Ant i -Noise Bylaw 
have contacted Mr, S, McClarnon, with respect to this matter. 
It is also alleged that an excessive number of dogs are 
present on this cite. The City Pound advises that they have 
received no complaints since May regarding an unusual number 
of dogs at this address," 


Your Board submits this report of the Director of Permits & Licenses for 
Council INFORMATION, and RECOMMENDS that a copy be sent to the complainant. 


2. Rezoning Application: Block bounded by 

South Side of West Georgia, Jervis, Alberni 
and Broughton Streets (Lots 8-13, Block 31, 
D.L. 185 


The Director of Planning and Civic Development reports as follows: 


"An application has been received front Charles T, Paine 
of Paine &• Associates, 2380-1055 West Hastings Street, requesting 
an amendment to the Zoning and Development By-law whereby the above 
described property would be rezoned from a C-5 Commercial District 
to a CD-I Comprehensive Development District, 

The applicant states the purpose of his application is: 
"a comprehensive development of the site with an observation tower 
for Vancouver, including revolving restaurant, souvenir facilities 
and parking accommodation, and in a second stage of development, 
conunercial, office space and parking expansion," 


cont 'd . . 


605 


Board of Administration, August 27, 1971 


(BUILDING - 2) 


Clause #2 continued: 


Those lands have a total frontage of 395' on both West 


Georgia and Alberni Streets and a depth of 131', which is basically 
a 1/?. City block in this area of the City. The property is current 1 

zoned C-5 Commercial, as are all the lands on both sides of 
Georgia Street between Nicola and Bute Streets. The lands to the 
north and south are zoned C-3 Commercial. 


The regulations for both District Schedules are the 


same, with the exception of parking requirements being more restric- 
tive in the C-5 District Schedule. The height of a building shall 
not exceed 8 storeys or 100'. The Director of Planning and Civic 
Development, in the exercise of his discretion, may increase the 
height set forth herein, provided that the said building complies 
in all other respects with the regulations contained in this section 


Sxibmitted with the application are 2 bound copies of 


"An Observation Tower for Vancouver", and one additional set of plan 
in sections, together with written submissions. The letter dated 
July 13, 1971, by Mr. Paine, states in part: 


"The effect of the design on both the overall city- 
scape and the immediate environs has received 
careful study and revisions have been made after 
initial meetings with your departments. We con- 
cider the relationship of this prominent feature 
with the concentration of other existing and pro- 
posed buildings in the City to be good from the 
proposed location. The ground levels are being 
kept op)en as much as possible to compliment the 
shaft structure, A series of stepped public plazas 
are included following the general change of levels 
of the surrounding streets which vary by as much 
as 35 feet in elevation. 

The drawings show in detail, plans for the first 
stage of development which covers the tower it- 
self, its own parking and the immediate plazas on 
approximately half the block. The second stage 
has not yet been planned in detail but it will be 
limited to commercial and office use. It is under- 
stood that it will be constructed on u continuation 
of the plaza system and with additional parking as 
necessary. 

The tower development (stage one) has a gross usable 
floor area, not including parking, of 40,000 square 
feet. The area of stage two development for floor 
space ratio calculations would be limited to 120,000 
square feet making a total on the site of 150,000 
square feet of usable gross floor area above plaza 
level. The site area is 51,875 square feet." 


In the brochure submitted by Mr. Paino, headed 'The 
Concept', 'The Structure' and 'Accommodation Summary', it states 
in part: 


"Simply stated, the proposal is to provide obser- 
vation and dining facilities at the top of a very 
high tower. This concept is not new. Such towers 
exist throughout the world usually in locations 
with a large tourist traffic and sometimes with a 
special view, although height alone tends to make 
any view dramatic. In Vancouver, we have advantages 
in both these aspects, a large resident and tourist 
populations and unparalleled views. 


con 


t'd 
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Clause #2 continued : 

The distant prospect for this tower will be a ring 
of ocean and mountain view and fantastic closer 
views from the location midway between Stanley Park 
and the Downtown on one axis and between English 
Bay and Burrard Inlet on the other. 

In addition to the site's location in the 
middle of this panorama, it is in a hollow 
of comparatively low density developments, 
kept this way by present zoning restrictions. 
The heavy density downtovm core and the apart- 
. ment concentrations are far enough away that 
they do not compete with the tower's height 
even if much higher buildings were to be built 
in those areas. 

The present zoning laws would permit a com- 
mercial development with a floor space ratio 
of 5,0, This would mean a possible maximum 
floor area of approximately 260,000 on the 
entire site. 

The tower as proposed contributes only a small' 
area to the floor space ratio, leaving unused 
a large area available for another commercial 
development on the site. The nature cf this 
latter development is not detailed in this re- 
port, but we are proposing a scheme that compli- 
ments the dramatic emphasis of the tower. Those 
considerations have a great effect on the total 
economic considerations, especially when the high 
cost of the land is borne in mind, 

A parking structure accommodating the tower's 
requirements only is shown on the plans for the 
purpose of the analysis. This, of course, would 
be expanded and integrated with the remaining de- 
velopment, shown on the drawings as Stage 2, 


The height of the tower to the observation floor 
is 660 feet above average street level, which is 
822 feet above the sea level and the top of the 
antenna is at an elevation 900 feet above sea 
level. It would be the highest observation tower 
on the American continent and the tallest structure 
in Canada, This height was chosen bearing in mind 
the relationship to existing and probable buildings 
in the city. 


Parking 
Restaurant 

Main Kitchen 

Cocktail Lounge 
Night Club Floor 


177 car spaces in the first stage. 

Seating for 340 diners in the 
revolving section with additional 
space for waiting, etc, 

2,700 square feet on the restau- 
rant level. 

Seating for 80 persons. 

Capacity for approximately 290 
persons in night club or banquet 
area with space for 60 additional 
seats for private dining or con- 
vention use. 


cont 'd . 
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Clause #2 continued : 

Observation Level Enclosed space of approximately 

2,700 square feet with additional 
souvenir stands, coffee shop (cafe- 
teria) and administrative offices. 
Open observation area of about 
8,500 square feet. 


Roof Top A level at the highest part of 

the building providing an obser- 
vation level accessible by stairs 
only. 

Special Equipment Transmitting antenna and meteoro- 
logical recording equipment could 
be accommodated." 


The sketch plans submitted, prepared by Paine & Asso- 
ciates, Architects, indicate the observation tover being 660* above 
Georgia Street, the restaurant and night club being located on the 
2 floors below the observation area, with the total height, including 
the mast, being approximately 796' above Georgia Street, with a 
plaza level at the base of the tower being approximately 7' above 
the street grade at the corner of Broughton and Georgia Streets. 
These plans also indicate the balance of the block being developed 
with additional parking, office building and apartments, with the 
structures being proposed at 26 and 30 storeys. 

The tower development was referred to the Design Panel 
by the Technical Planning Board for advice and this form of develop- 
ment was not considered acceptable by the Design Panel, as it was 
en unsuitable form of development in this location, and as such 
would prejudice Vancouver's natural mountain setting; also, the 
site size is much too small. The Technical Planning Board agreed 
with the views of the Design Panel. 

The Town Planning Commission will be considering 
this application at their meeting on Friday, August 27th and 
will be reporting immediately afterwards for the information 
of Council. 

The Technical Planning Board, on August 6, 1971, 
RECOMMENDED that the application be not approved, for the 
following reasons: 

1. The rezoning of these lands to a CD-I Comprehensive 
Development District is inappropriate in this area. 

2. The scheme of development is considered inappropriate 
and incompatible in this area of the City, and with 
the surrounding properties." , 


Your Board RECOMMENDS that the recommendation of the Director 
of Planning and Civic Development (in his capacity as Chair- 
man of the Technical Planning Board) be approved. 
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CONSIDERATION 

3. 30 East 30th Avenue: 

Riley Park Community Hall Addition 

With reference to the coimaunication dated August 3, 1971, addressed to the 
City Clerk from W,C, Livingstone, Deputy Superintendent of the Board of 
Parks and Public Recreation, the Director of Planning and Civic Development 
reports as follovst 

"On July 30, 1971, a Development Permit Application #56342 was 
submitted by Toby, Russell, Buckwell & Associates, Architects, 
on behalf of the Parks Board to construct an 11,400 sq, ft, 
addition to the existing community centre, to provide a gym- 
nasium, multiple purpose room, athletic room and teen room. 
This adldition removed some existing off-street parking on the 
community centre site. 

The rcjvised application indicated retaining 108 spaces on 
their ovm site and providing the additional required 84 off- 
streeit parking spaces on the Capilano Stadium site, between 
the .'Stadium building and Ontario Street, such parking area 
to b/e blacktopped, planted and maintaining a landscaped set- 
baclic from Ontario Street. The area currently is gravelled, 
soirjBwhat untidy and appears to have very little use, 

TI.10 Technical Planning Board on July 30, 1971, after consulting 
with the Tovn Planning Commission, approved the addition, subject 
to a number of conditions: 

•1, Prior to the issuance of the development permit. 


b) a separate development permit application 
is to be filed and issued to the satis- 
faction of the Director of Planning for the 
provision of the off-street parking facili- 
ties on the neighbouring site across Ontario 
Street ; 

c) approval is to be first obtained from City 
Council for the use of the City ovmed Capi- 
lano Stadium site for off-street parking 
facilities; 

d) revised drawings are to be first submitted 
to the satisfaction of the Director of 
Planning indicating the provision of and 
details of a minimum 192 off-street parking 
spaces to be provided in accordance with the 
Zoning and Development By-law, including sur- 
facing and cu-bing dimensions, 

2, The off-street parking areas on this site and the off- 
street parking facilities to be provided on the Capilano 
Stadium site shall be provided within 60 days from the 

date of any use or occupancy of the propdsed d^Sfe l0|J-~ 
ment including surfacing, curbing and sci^ewnipg , and 
thereafter shall be permanently maintained as off-street 
parking facilities for the said developmei,ni: at 30 East 
30th Avenue, being Block 1, 2 & 4, D,L, 634, and further, 
that if at any time the 84 parking spaces provided for 
this development on the Capilano Stadium site are no 
longer available for this purpose, they shall bo provided 
on the Riley Park site in compliance with Section 12 of 
the Zoning and Development By-law within 30 days, 

3, All landscaping and treatment of the open portions of the 
site are to be provided in accordance with the approved 
drawings within six months from the date of any use or 
occupancy of the proposed development and thereafter to 
be permanently maintained, • 

cent *d . . . . 
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Clause #3 continued : 

City Council, at its meeting of March 30, 1971, passed the following 
motion, following receipt of a report of the Board of Administration 
dated March 25, 1971: 

•THAT the City Council approved the recommendation of the 
Director of Social Planning/Community Development that 
the Capilano Stadium be turned over to the Vancouver Art 
Gallery Association, effective April 1, 1971, for a period 
of 12 months for the various activities outlined in the 
Board of Administration report of March 25, 1971, including 
baseball, subject to the following: 

(a) the cost of operation for the year not to exceed 
$42,000.00 

(b) approval being received from the Vancouver Art 
Gallery Association 

- Carried' 


Mr, Livingstone is now requesting the approval of Council for the use 
of a portion of the City owned Capilano Stadium to provide the off- 
street parking facilities, 

: i 

If Council wishes to approve such use, it is recoromended that it be 
subject to an agreement satisfactory to the Corporation Counsel, which 
should include authority to reposses on two months notice, and subject 
to compliance by the Vancouver Art Gallery Association," 

Your Board refers the report of the Director of Planning and Civic Development 
to Council for their consideration. 


INFORMATION 


4. Communication from Mr. F.W. Cordes 
4296 and 4316 Main Street 


The Director of Planning and Civic Development reports as follows: 

"From a check of various Ciry records and exaiTiining reports 
in the Depsrtir.ent of Permits &■ Licences following several 
complaints from Mr. Cordes regardir.g the subject properties, 
the use of these proper fie s as a welding and fabricating 
shop is a noij -conforming use. 

Attached is a staterr.ent signed by Olga Vogt, Director, The 
Five Sisters Investments Ltd. , indicating the ^.elding shop 
hfis been continually u£ed for the past 13 yaors, with the 
exception of q period berveen June 1st and June 15th, 1970. 
Also submitred is a letrer dared October 23. 1970, (un- 
signerd) from Airnatic Seles Ltd, , attaching a petition from 
surrounding ov.TiorG and operators stating they have no ob- 
jection. 

Up until June 18, 1956, a workshop was a permitted use in a 
C-2 Commorcial District, v/hich v,-ould include v/elding, cer- 
tain fabrications, etc. The subject lands have been zoned 
as a commercial use since 1931 and are still zoned C-2 
Commercial , 


City records and inspection do not indicate the subject 
properties ceasing operation for a period of 90 days or 
greater} therefore, no action may be taken as Section 563 
of the Vancouver City Charter, dealing with non-conforming 
uses, states in part: 
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Clause #4 continued ; 

•A lawful use of premises existing at the tine of 
coniing into force of a zoning by-law, although 
such use is not in accordance v/ith the provisions 
of the by-law, may be continued; but, if such 
non-conf orning use is discontinued for a period 
of ninety days, any future use of those premises 
shall be in conformity with the provisions of the 
by-law. • 

The properties to the East across Vatson Street are zoned as 
an RS-2 One Fanily Ehvelling District. City records indicate 
the dwelling at 4296 V/at son Street, occupied by Mr. Cordes, 
was constructed some time after October 19, 1957, when a de- 
velopment permit was issued to Bateco Construction Ltd, , 1366 
S.W, Msirine Drive, to construct a one-faaily dwelling thereon. 

Under the circumstances and the information available, no 
action may be taken by the City to terminate the present use 
of the buildings at 4296-4316 Main Stjreet." 

Your Board submits the matter to Council for INFORMATION 

DELEGATION REQUEST - Mr. F.W. Cordes 

(circulated are copies of correspondence mentioned in 
this report and from Mr. F. W. Cordes) 


FOR ADOPTION SEE PAGEtS) . * 
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FINANCE MATTERS 

CONSIDERATION 

1. Grant: Citizens Committee for 
Public Transit 


In a communication dated August 20th, the Acting Secretary for the 
Citizens Committee for Public Transit requested the City give a 
grant of $225.00 towards a conference on Public Transit and its 
Implications. This conference will be held on October 2nd, 1971. 
Details of the conference are set out in the letter, copies of which, 
together with the budget, are circulated to Council. 

The Committee applied to the Citizens Branch of the Federal Secretary 
of State • s Of f ice for a grant of $966.00 and they have pledges in the 
amount of $225.00 from community organizations. 

Your Board notes that Council has dealt with somewhat similar requests 
in the past as follows: 

January 1967 Canadian Federation of University Not approved 

Women - Grant re Conference 

February 1968 Canadian Women's Press Club No action 

Luncheon re Conference 

Your Board submits the foregoing for the CONSIDERATION of Council 


2. Grant: Engineering Undergraduate Society 
at U.B.C. - Urban Vehicle Design 
Competition 


In a communication, dated August 4, 1971, Mr. D. Aldrich, President 
of the Engineering Undergraduate Society, advised that the Massachusetts 
Institute of Technology is hosting an Urban Vehicle Design Competition 
for engineering students at universities throughout North America. 
Entrants are required to design and build a prototype urban vehicle 
with emphasis on emission control, passenger safety and inexpensive 
repair cost for low speed collision damage. 

The Engineering Undergraduate Society at U.B.C. is fielding an entry 
along with 27 other North American universities. (Western Ontario is 
the only other Canadian entry at this time.) 

The Society is requesting financial aid from the City to assist in 
entering this competition. Details of the request, together with 
information respecting estimated expenses and the funds received to 
date, are set out in the communication, copies of which are circulated. 

Samples of similar requests are not available. 


Your Board submits the foregoing matter to Council for CONSIDERATION. 
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RECOMMENDATION S 


3. Vancouver Public Library - Sunday Opening 


Your Board has received the following report from the Director of 
Finance. 

"On October 3, 1967 City Council approved library service on 
Sundays for the Central Library, to commence January 1, 1968. Since 
that time the Central Library has provided library service each year 
from approximately the last week in September to April 30 and has net 
been open during the summer. 

During preparation of the budget estimates for 1971 the Library 
did not include any funds for the Sunday staffing for the period 
September to December 1971. They should have included an estimate 
but did not do so as the Collective Agreement with the Vancouver 
Public Library Staff Association was under review regarding the exact 
staffing details for Sundays. Agreement has now been reached and if 
Sunday service is to continue then funds must be provided. As the 
necessary funds can be provided from within the Departmental budget, 

I recommend 

That $3,200 be transferred from within the Library departmental 
1971 budget to cover the staff costs of Sunday library service from 
September 26, 1971 to December 19, 1971." 


Your Board RECOMMENDS that the recommendations of the Director of 
Finance be approved. 


4. 


Sinking Fund and Investment Matters - July 1971 


(a) 

Date 

July 


i:: 
i:; 

2- 


(a) Security transactions during the month of July»- 1971 

(b) Summary of Securities held by the General and Capital Accounts 
as at July 31, 1971 

GENERAL AND CAPITAL ACCOUMT TRANSACTIONS 


Type of Security 


Maturity 
Date 


Maturity 
Value 


Cost 


Bank Deposit Receipts Purchased for Redemption in July. 1971 


Bank of Nova Scotia July 30/71 

Cdn. Imp. Bank of Commerce July 15/71 

Cdn. Imp. Bank of Commerce July 16/71 

Mercantile Bank of Canada July 30/71 


$2,707,787.84 
1,000,308.22 
500,205.48 
600.178.77 


$2,700,000 
1,000,000 
500,000 
600.000 


$4.808.480.31 $4.800.000 


Term 
Days 


28 
3 
4 
3 


Yield 
% 


i 


3.76 
3.75 
3.75 
3.625 


July 1 


5 
5 


Bank Deposit Receipts Purchased for 

Redemption in 1971 after Julv 31. 

1971 


Banque Can. Nationale 

Aug. 

13/71 

$1,909,018.49 

$1,900,000 

42 

4.125 

Mercantile Bank of Canada 

Aug. 

27/71 

905,567.18 

900,000 

53 

4.26 

Mercantile Bank of Canada 

Aug. 

30/71 

2,918,954.08 

2,900,000 

56 

4.26 

Mercantile Bank of Canada 

Aug. 

31/71 

4,227,940.93 

4,200,000 

57 

4.26 

Banque Can. Nationale 

Aug. 

13/71 

1,807,789.32 

1,800,000 

39 

4.05 

Banque Can. Nationale 

Aug. 

16/71 

904,194.25 

900,000 

42 

4.05 

Banque Can. Nationale 

Aug. 

23/71 

1,309,967.81 

1,800,000 

49 

4.125 

Banque Can. Nationale 

Aug. 

26/71 

603,526.03 

600,000 

52 

4.125 


, . . Cont'd 
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Clause 4 Continued 


6 
6 
6 
7 
7 
8 
8 
8 
8 
9 
9 
19 
19 
21 
21 
28 


Date 


July U 


Date 


July 15 


Sept. 14/71 706,041.10 

Sept. 15/71 5,649,019.18 

Sept. 16/71 706,213.70 

Sept. 24/71 2,324,657.53 

Sept. 28/71 808,284.93 

Sept. 29/71 707,335.62 

Sept. 30/71 5,054,486.30 

Oct. 15/71 2,532,465.75 

Oct. 29/71 2,537,167.12 

Oct. 14/71 506,430.41 

Oct. 15/71 2,633,849.86 

Oct. 25/71 1,217,308.60 

Oct. 29/71 1,725,683.51 

Oct. 27/71 811,644.93 

Oct. 28/71 710,281.95 

Sept. 7/71 1,005,972.60 

Nov. 15/71 1,423,050.14 

Oct. 29/71 708,821.92 

Nov. 16/71 812,362.52 

Nov. 30/71 1.424,212.33 
$49«292.248.09 

■ - ■ 1 1. t .i..t .1. t_.l..l. I. t. ■■ ■■ l_> _ I _ t . t . 

SINKING FUND TRANSACTIONS 


Maturity Maturity 
Type of Security Date Value 

Bank Deposit Receipt Purchased 


Banque Can. Nationale 
Banque Can. Nationale 
Banque Can. Nationale 
Banque Can. Nationale 
Banque Can. Nationale 
Banque Can. Nationale 
Banque Can. Nationale 
Bank of Montreal 
Bank of Montreal 
Royal Bank of Canada 
Royal Bank of Canada 
Royal Bank of Canada 
Royal Bank of Canada 
Royal Bank of Canada 
Royal Bank of Canada 
Toronto Dominion Bank 
Royal Bank of Canada 
Bank of Montreal 
Bank of Montreal 
Bank of B.C. 


700,000 
5,600,000 
700,000 
2,500,000 
800,000 
700,000 
5,000,000 
2,300,000 


2,500. 

500, WW 
2,600,000 
onn nnn 


000 

,000 


1,200,000 
1,700,000 
800,000 
700,000 
1,000,000 
1,400,000 
700,000 
800,000 
400.000 
800,000 


70 
71 
72 
80 
84 
85 
86 
100 
114 
98 
99 
109 
113 
110 
111 
50 
119 
100 
118 
125 


4.50 

4.50 

4.50 

4.50 

4.50 

4.50 

4.625 

4.74 

4.76 

4.79 

4.80 

4.83 

4.88 

4.83 

4.83 

4.36 

5.05 

4.60 

4.78 

5.05 


Cost 


Bank of Nova Scotia 


Type of Security 
Debentures Purchased 

/ City of Van. 8Z 


Mar. 15/72 $518.311.55 $300,000 


Maturity 
Date 


Maturity 
Vfilua 


Price 


Cost 


Term Yield 
Days % 

243 5.501 

Term Yield 
Yrs/Mos 7. 


July 15/86 $1,463,871.44 $100.00 $1,463,371.44 15/0 8.00 


(b) 


Type ol 


Short Term 


Medium 


/ Direct issue of local improvement by-law to sinking fund. 

GENERAL AND CAPITAL 
Summary of Securities Held as at July 31 « 1971 
Security Par or Maturity Value Cost or Book Value 


Bank Deposit Receipt^due 1971 


$50.299,776.8 6 


$49.800,000 


Term 


B.C. Hydro & Power Authority 

7X Parity Bonds due Sept. 1/75 


RECCMME <DATION 


$ 200.000.00 


$ 200.305.59 


Recommended by your Board that the report of the Director of Finance in Sinking 
Fund Masters for July, 1971 be confirmed. 
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CONSIDERATION 


Grant - Volunteer Bureau of 
Greater Vancouver 


In a co-rmunication dated August 24th, Mrs. C.J. Oliver, Chaiman 
of the Volunteer Bureau of Greater Vancouver requested a grant of 
$190.00, the cost of financing a dinner on Thursday, November 18, at 
the Bilt'nore Hotel. This dinner will be in connection with the 
Northwest Conference of Volunteer Bureaus which will be held in 
Vancouver on November 18th and 19th when approximately 40 delegates, 
representing Oregon, Washington, Yukon Territories, Alberta, Manitoba 
and seve.'n British Columbia communities, will be in attendance. 

Mrs. Oliver advises that if Council wishes, she will be pleased 
to appe'ar as a delegation to give further information respecting 
this conference. 

Your Board notes that Council has dealt with similar requests 
as follows : 


1. January 1971 


2. April 1971 


3. July 1971 


Historic Sites and 
Monuments Board of 
Canada - Dinner 


Up to $250.00 
Approved 


International Realtors No action 

Assist in Hosting a 

Reception 

Girl Guides of Canada No action 

Assist in Hosting a 

Luncheon 


Your Board submits the foregoing report for the CONSIDERATION of Council 

(Copies of the communication from the Volunteer Bureau of Greater 
Vancouver dated August 24th are circulated for Council's information.) 


fOR ADOPTION SEE PA6E(S).. 
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PERSONNEL MATTERS 


SUPPLEMENTARY REPORT 


August 27. 1971 


RECOMMENDATION 


1. 


Leave of Absence with Pay - Dr. R.J, McQueen 


The Medical Health Officer reports as follows: 

"Dr. R.J. McQueen, Director of Mental Health 
Services, City of Vancouver Health Department, 
wishes to visit Toronto to discuss mental health 
problems and services with senior staff involved 
in the delivery of such service to the City iof 
Toronto and its suburbs. 

Dr. McQueen is prepared to meet all expenses 
involved in this trip, but requests two and one-half 
(2.1/2) days' leave of absence with pay, from 
Noon, September 22nd, to 5:00 p;m., September 24, 1971. 

It would certainly be advantageous for the 
City's Mental Health Service to have information on 
problems and developments in a large urban area such 
as Toronto. I, therefore, recommend that 2.1/2 
days' leave of absence with pay be granted Dr. R.J. 
McQueen for this purpose." 


Your Board RECOMMENDS that the above request of the Medical Health 
Officer be approved. 


fOR ADOPTION SEE PA6E(S) "^M 


BOARD OF ADMINISTRATION 

PROPERTY MATTERS 
AUGUST 27. 1971 

RECOMMENDATIONS 


i. Acquisition of Lessee's Interest 

Provincial Courts (Vancouver) Complex 
23k Powell Street "Golden Star Rooms" 

The Supervisor of Property and Insurance reports as follows: 

"Reference is made to Item 2, Property Matters, November 27th, 
1970, confirmed by Council, December 1st, 1970, approving the 
acquisition of Lot 26, Block 5, D.L. I96, known as 230 to 234 
Powell Street, wherein it was noted that the operator of 
"Golden Star Rooms" at 234 Powell was renting on a month-to- 
month basis. 

This operator, Lee Bow Quon, has held these premises for 15 years. 
The last renewal lease for a term of 7 years expired in December, 
1969, and was not renewed as the owners had been informed of the 
City's intention to acquire the property. This rooming-house 
business occupies the upper two floors of the building. The 
business consists of 26 sleeping rooms, a community kitchen 
and lavatories on each floor plus a two-room unit for the operator 
This party owns all furnishings and equipment associated with the 
business* 

The lessee alleges that his lease would have been renewed for a 
further term of 4 years but for the City's intervention. His 
statement has been corroborated by the former owners. 

Following consultation with the City Solicitor, negotiations were 
entered into with the lessee who agrees to accept the sum of 
$1,500.00 in settlement of all claims and deliver up vacant 
possession of these premises on August 31st, 1971. This settle- 
ment is considered to be fair and equitable and is endorsed by 
the City Solicitor. 

RECOMMENDED that the Supervisor of Property and Insurance be 
authorized to settle aJ.1 claims of the lessee herein for the 
sum of $1,500.00 as of August 31st, 1971 on the foregoing basis 
chargeable to Code 442/1207, Magistrates' Courts Site." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 

P.» Lease Renewal - Situated N/E Corner 
7th Avenue and Fir Street 

"he Supervisor of Property and Insurance reports as follows: 

"Lot C, Block 290, D.L. 526, forms part of the Granville Bridge 
right-of-way and has been leased to Oswald Smith Holdings for 
parking purposes since September 1st, 1966. The current 5-year 
lease will expire on August 31st, 1971, and the lessee has 
requested a lease renewal subject to the same terras and conditions. 


Cont'd 
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The Supervisor of Property and Insurance upon review, reconunends 
that Lot C, Block 290, D.L. 526 be leased to Oswald Smith Holdings 
Limited, for that period September 1st, 1971 to October 31st, 1975, 
to coincide with a termination date of adjoining City-owned Lots 
D and E, Block 290, D.L. 526 leased and operated by Oswald Smith 
Holdings Limited. The rental to be increased from $15.00 per month 
plus taxes to $52.00 per month plus all taxes as if levied. 

RECC^IMENDED that the above lease be renewed for the period, September 
1st, 1971 to October 31st, 1975, at a rental of $52.00 per month, plus 
all ta>:es as if levied, subject to the remaining terms and conditions 
as contained in the current agreement." 

Your BoaLTd 

REXMMENDS the foregoing recommendation of the Supervisor of Property 
& [nsurfince be adopted. 


3» Acquisition for Replottlng Purposes 
2796 Grandview Highway 

n Supervisor of Property and Insurance reports as follows 1- 

"Lot 2, Block A, Sec. 44, T.H.S.L. , known as 2796 Grandview Highway, 
situated in the block bounded by the Grandview Highway, Kaslo Street, 
14th Avenue and Slocan Street, has been offered for sale to the City 
by the Administrator of the Estate of the late owner. 


It is considered that it would be advantageous for the City 
to acquire this property for the following reasons:- 

(a) The City presently owns all of this block excepting the 
subject property at the S.W. corner of the Grandview 
Highway and Kaslo Street and two other improved single 
lots on 14th Avenue in the Southerly portion of this block. 

(b) City-owned Lot 1, fronting on the Grandview Highway, is a 
large parcel with an area of approximately 1 acre, zoned 
C-2 Commercial. This parcel has been leased for many years 
and is presently held by International Equipment Ltd. under 
a five-year lease expiring in March, 1974. 

(c) The subject property (Lot 2) comprises a single lot, 33.06* 
X 121.87', zoned C-2 Commercial, improved with a one-storey 
frame dwelling erected in 1940. This dv/elling has been well 
maintained and is in good condition. There is also a double 
garage on the property. This property is unoccupied at 
present eund if purchased, it is proposed to rent same until 
required for alternate use. The City will obtain a reason- 
able return on its investment. 

(d) The Southerly portion of this block is zoned RS-1 One 
Family Dv;elling District. It has been proposed by the 
Director of Planning that the C-2 zoning in the Northerly 
portion of the block revert to RS-1. The acquisition of 
Lot 2 would eliminate the possibility of development of 
this lot for commerciaJL purposes. 


Cent 'd. 


/// 
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Follov/ing negotiations, the representative of the beneficiaries has 
agreed to sell for the sum of $18,350.00 as of July 31st, 1971. This 
price is considered to be fair and equitable. 

It is noted that the Director of Planning concurs in the acquisition 
of this property. 

RECOMr^I£r>JDuD that the Supervisor of Property and Insurance be authorized 
to acquire this property for the sum of $18,350.00 on the foregoing 
basis, chargeable to the Property Purchases for Resale Account - 
Code #4953/815." 

Yipur Bfoard 

RJ iCOM?>lENDS the foregoing recommendation of the Supervisor of Property 
aiKl Insurance be 2Ldopted. 


Sales : 


Residential 


rnxsamMridi: 

■fiecooBBended that the following sales by tender received lqr"1ihe- Supervisor of 
Property and Insiirance be approved under the terms and conditions set down t>y-Gity 
Council, being in each case the highest offers received. 


re; 


Lots 2^-28, 37-UO, h2-hh, N.E.??, Section 1^, 
Plan 6055, all in Block 1, (Zoned: RS-1) 
Area bounded by Penticton and Slocan Streets 
and 26th Avenue and lane South of 23rd Ave. 


Name 

George 
Rusin 


Qeorge 
Basin 


Qeorge 


:ite 
I Jonstr . 
,td. 

r.R. 

Bonstr. 
•td. 

Ibntroyal 

Ilstates 

linlted 


Lot 

25 

26 

27 
28 

37 
38 


j^prox.Size 
U2' X 120« 

U2' X 120" 

1*2' X 120' 

U2« X 120' 

ll2' X 120' 


Sales Price 


$13,557.57 


$13,557.57 


$13,557.57 


$13,100.00 


$13,511*. 00 


U2' X 120' $13,557.57 


Terms 

City 
Terms 
e 9% 

City 
Terms 
e 956 

City 

Terms 

99% 

City 
Terms 
e 9% 

City 
Terms 
© 9% 

City 
Terms 
• 9% 


Conditions 

Subject to 
bulkhead 
agreement . 


. . . Cont'd 


/// 


Board of Administration, August 2?, 1971 . . . (PROPERTY MATTERS - 


Clause No. k. (Cont'd.) 


John 
Rosin 


John 
Rosin 


Ming Loo 
& May Loo 

Dickman 
Constr. 
Ltd. 

K & W 
Constr. 


39 1*2' X 120' 


ho 

1x2 


la* X 120' 

1*2' X 120' 
li2' X 120' 


$13,557.57 City 
Terms 
© 9% 

$13,359.57 City 
Terms 
© 9% 

$13,500.00 Cash 


$12,800.00 


U2' X 120' $13,000.00 


City 
Terms 
@ 9% 

City 
Terms 
9 9% 


Name 

K. & W. 

Ccmstr. 
LlMited 

Zlomislic 
Zarko 


K. & W. 

Constr. 
Limited 

K. & W. 
Constr. 
LiJiiited 

K. & W. 

Constr. 
Limited 

Par 

Constr. 
IdjBlted 

Helmut 
lifenzel 


Helmut 
¥enzel 


Helmut 
Ifanzel 


re: Lots 23-31;, lili-U6, Block 2, N.E.^j Section 1*6 
Plan 6055, (Zoned RS-1) 

Area bounded by Penticton and Slocan Streets 
and 26th Avenue and lane South of 23rd Ave. 

Lot Approx.Size Sales Price Terms 

23 39' X 120' 


$12,800.00 City 
Terms 
© 9% 


2h 39' X 120' $12,530.00 City 

Terms 
© 9% 


25 39' X 120' 


$U,500.00 City 
Terms 
© 9% 


26 39' X 120' $11,500.00 City 

Terms 
a 9% 

27 39' X 120' $11,500.00 City 

Tenns 

$11,500.00 City 
Terms 
© 9% 


28 39' X 120' 


29 39' X 120' $12,856.00 City 

Terms 
© 9% 


30 39' X 120' 


$12,856.00 City 
Terms 
© 9% 


31 39' X 120' $12,656.00 City 

Terms 
© 9% 


Conditions 

Subject to 

bulkhead 

agreement. 


Gont 'd. 
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W.E. 

Constr. 
Limited 

W.R. Con- 
struction 
Limited 

Morawsky, 
Hugo 


Nicola & 

Domenic 

Taddei 

Nicola & 

Domenic 

Taddei 

Kline Bros. 
Realty Ltd 


32 


33 


3U 


U6 


re; 


Lot 
A 

B 


Name 

Michele & 

Filomena 

Gasparro 

Kline 
Bros. 
Realty 

Kline 
Bros. 
Realty 

B.J. Kent 


Conditions of Saj.e 


39' X 120» 


39' X 120» 


39' X 120' 


39' X 120' 


39' X 120' 


39' X 120' 


$13,666.00 
$13,666.00 
$13,8U0.00 
$12,775.00 
$13,575.00 
$12,500.00 


City 
Tems 
@ 9% 

City 
Terras 
© 9% 

City 
Terras 
@ 9% 

City 
Terms 
© 9% 

City 
Tenns 
© 9% 

City 
Terms 
e 9% 


Lots A, B, C and D, Blocks 1 & 2, N/E ^ 
Section 16, Plan 13755- (Zoned: RS-1) 
Area bounded by Fenticton & Slocan Sts. 
& 26th Ave. & lane South of 23rd Avenue 


Approx.Size 
50' X 100' 

50' X 100' 

50' X 100' 

50' X 100' 


Sales Price 


$1U,050.00 


$12,900.00 


$12,800.00 


$13,200.00 


Terms 

City 
Terms 
© 9% 

City 
Terms 
© 9% 

City 
Terms 
• 9% 

City 
Tezms 
© 9% 


Conditions 


NIL 


NIL 


NIL 


NIL 


1) The above lots were advertised subject to the lots having been filled and under- 
ground springs known to exist in the area, and prospective purchasers being 
required to first satisfy themselves as to drainage and soil conditions. 

2) Lots A, B, C and D, Blocks 1 & 2, are sold subject to the existing endorsement 
on the titles reserving mineral rights in favour of the Crown. 


. . . Cont'd, 


^0 
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Name 

John D. 
Friesen 


Alfred D. 
k. Winnie 
Adrian 


Lots K and L, Block 9, D.L. 320, Plan l]4l62 
Vfest Side ox' Holland Street at it6th Avenue. 
(Zoned; RS-1) 


Lot Approx.Size Sales Price 

K 61' X 12]i« $2li, 251.00 

L 60.56' X 12U' $2lt,252.00 


Terms 

City 
Terms 
© 3% 

City 
Terms 
• 3% 


Conditions 


NIL 


NIL 


Recommendation 


5. Blood Alley; Stanley & New Fountain Hotels 


The Corporation Counsel reports as follows: 

*»In accordance with Council *s instructions dontallied in its 
resolution of Jlay l8th, 1971, the necessary agreements and 
the conveyancing documents relating to the purchase of 
Blood Alley by the City have been prepared. These documents 
include : 


(1) Agreement for Sale 

This contract defines the conditions of sale, calls for 
a completion date in the first week of September, 1971, 
provides for the completion of the work of clearing and 
grading of the site by the seller prior to payment of 
the $60,000.00 purchase price and for execution and 
delivery of an encroachment agreement upon completion 
of the balcony and staircase which will extend over the 
area to be conveyed. 

(2) Conveyancing Documents 

Conveyance is to be by way of deed and resolution dedi- 
cating the site for highway purposes. 

Council may subsequently close and stop up all or any 
portion of the site and grant such leases, licences and 
easements as may from time to time be required for the 
advantageous development of the area. 

(3) Encroachment Agreement 

This contract provides for the ownership, maintenance 
and repair of sewage lines, a drainage system for the 
Stanley and New Fountain Hotels and a sump which will 
remain beneath the area to be conveyed to the City. 
This contract has been approved by the City Engineer 
and provides for payment of the usual rental charge as 
set out in the 'Encroachment By-law* . 


The above documents have been sent to the appropriate par- 
ties for execution. 


. . Cont ' d. 


62 


Board of Administration, August 27, 1971 . . . (PROPERTY MATTERS - 7) 

Clause No. 5 (Cont'd. ) 

IT IS RECOMMENDED that Council accept a conveyance of the site 
on the above terms and dedicate the site for highway purposes; 
AND FURTHER that His Worship the Mayor and the City Clerk be 
authorized to execute all necessary instruments." 

YOUR BOARD RECOMMENDS that the foregoing recommendation of the 
Corporation Counsel be approved, subject to a clearance by Central 
yiortgage & Housing Corporation that the developer has fulfilled 
his obligations to complete the housing portion of his Contract. 


FOR ADOPTION SEE PAGE(S).. 
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CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 


A Regular meeting of the Council of the City of Vancouver was 
held on Tuesday, September 14, 1971, in the Council Chamber, at 
approximately 9:30 A.M. 

PRESENT ; His Worship the Mayor 

Aldermen Adams, Bird, Calder, Hardwick, Linnell, 

Rankin and Sweeney 
Alderman Wilson (arrived at approx. 10:30 A.M.) 

ABSENT ; Aldermen Broome and Phillips (Civic Business) 

CLERK TO THE COUNCIL: D. H. Little 


PRAYER The proceedings in the Council Chamber were opened with 
prayer . 


ACKNOWLEDGMENT 

His Worship the Mayor acknowledged the presence in the Council 
Chamber of students from City School under the direction of 
Mr. Rapanos, and from New Westminster Secondary School under the 
direction of Mr. Knight. 


'IN CAMERA ' MEETING 

The Council agreed to an 'In Camera' meeting later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Bird, 
SECONDED by Aid. Linnell, 

THAT the Minutes of the Regular Council meeting (including 
'In Camera'), dated August 31, 1971, be adopted. 

- CARRIED 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT this Council resolve itself into Committee of the Whole, 
His Worship the Mayor in the Chair. 

- CARRIED 


UNFINISHED BUSINESS 

1. Rezoning Application: S/S East 1st Avenue 
between Kaslo and Renfrew Streets 
(2816 East 1st Avenue) 

City Council on August 10, 1971, deferred consideration of a 
rezoning application from Mr. N. Hannson re the S/S East 1st Avenue 
between Kaslo and Renfrew Streets (2816 East 1st Avenue) pending 
Mr. Hannson appearing as a delegation. Council was advised that 
the delegation will not appear this day but at some future date to 
be arranged between the applicant and the City Clerk. 

MOVED by Aid. Bird, 

THAT the delegation be deferred to some future Council meeting, 

- CARRIED 
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UNFINISHED BUSINESS (cont'd.) 

2. Rezoning Application: S/S West 68th Avenue 
between Cornish and Granville Streets 

City Council on August 24, 1971, deferred a rezoning application 
by Mr. A. Rae re S/S West 68th Avenue between Cornish and Granville 
Streets, pending the hearing of a delegation by the applicant. 
Council was informed that a letter had been received from Mr. Rae's 
solicitor, Mr. Harry E.S. Fan, stating that he wished to withdraw 
the petition for rezoning. 

MOVED by Aid. Adams, 

THAT the request to withdraw the petition for rezoning of the 
above-mentioned property be acceded to. 

- CARRIED 


DELEGATION MATTERS 

It was agreed to defer the following matters pending the 
hearing of delegations later this day: 

(a) Rezoning Application: E/S Renfrew Street 
between Pender and Turner Streets 

(b) Rezoning Application: W/S Nanaimo Street 
South of Vanness 


COMMUNICATIONS OR PETITIONS 

1. Proposed Development: 

25th 85 Arbutus Street - 
Meeting 


Marathon Realty Company Limited, by letter dated August 24, 
1971, advises that it intends holding a number of planning work 
sessions designed to solicit the points of view of various 
interested parties concerning its proposed development complex 
for a 35-acre site at Arbutus Street and 25th Avenue. These 
meetings will be held at the Arbutus Club during the period 
September 20th to 24th, and Marathon Realty are inviting the 
attendance and participation of Council . 

MOVED by Aid. Calder, 

THAT the letter from Marathon Realty Company Limited be 
received for information. 

- CARRIED 


2. Appointment of Deputy Mayor: 

Quarter commencing October 1, 1971 

MOVED by Aid. Sweeney, 

THAT, pursuant to the recommendation of His Worship the Mayor, 
contained in his letter of September 10, 1971, Alderman Bird be 
appointed Deputy Mayor for the months of October, November and 


December, 1971. 


- CARRIED 


3. License issued to Mr. B. Grant Carson 
(London Portrait Studios) 

MOVED by Aid. Rankin, 

THAT the matter of a license issued to Mr. B. Grant Carson 
be discussed later this day at the 'In Camera' session. 


- CARRIED 
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4. Skip Meetings; Council 

At the Council meeting of August 24, 1971, the City Clerk 
was asked to report on the effect of Council meeting every two 
weeks during July and August of 1971. The Council noted a 
report dated September 3, 1371, from the City Clerk, resulting 
from his discussions with the Board of Administration, Director 
of Planning and Director of Finance. It was stated in the report 
that there are both advantages and disadvantages in the bi-weekly 
meeting arrangement. 

A further report dated September 13, 1971, from the Deputy 
City Clerk was noted. 


MOVED by Aid. Adams, 

THAT both reports be received for information and the matter 

of Summer skip meetings be dealt with when considering the 1972 
schedule of Council meetings. 

- CARRIED. 


5. Appointment of Mr. Justice T.A. Dohm 

Inquiry Commissioner - Gastown Disturbance 

MOVED by Aid. Bird, 

THAT the copy of the Minute of the Provincial Government 
Executive Council dated September 7, 1971, advising of the 
appointment of The Honourable Mr. Justice T.A. Dohm as 
Commissioner to make inquiry into the circumstances of the 
recent disturbance in the Gastown area, be received. 

- CARRIED 


6. Council Meeting: 

Tuesday, September 21, 1971 

MOVED by Aid. Adams, 

THAT the resolution of Council dated August 31, 1971, 
changing the September 21st Regular Council meeting to 
September 20th, be rescinded. 

CARRIED UNANIMOUSLY 

MOVED by Aid. Adams, 

THAT, pursuant to His Worship's recommendation contained 
in his letter of September 10, 1971, the next Regular Council 
meeting be scheduled for Tuesday, September 21, 1971. 

- CARRIED. 


7. Special Committee Meeting on 

Intergovernmental Relations (F.C.M.) 
- Alderman Phillips 


In a letter dated September 10, 1971, His Worship the Mayor 
advised that an invitation has been extended to Alderman Phillips 
to attend a special meeting of the Joint Municipal Committee on 
Intergovernmental Relations, F.C.M. , in Montreal on October 1, 
1971. His Worship recommended that Alderman Phillips be authorized 
to attend the meeting in question on the usual expense basis. 

MOVED by Aid. Adams, 

THAT the foregoing recommendation of His Worship the Mayor 
be approved. 


- CARRIED 
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8. Rezoning Application: Block bounded 
by S/S West Georgia, Jervis, Alberni 
and Broughton Streets 


City Council on August 31, 1971, when considering a Board 
of Administration report (Building and Planning matters) dated 
August 27, 1971, concerning a rezoning application by Mr. Charles 
T. Paine, of Paine and Associates, Architects, tabled the matter 
until this meeting of Council and granted a delegation request. 
Subsequently, a letter dated September 13, 1971, was noted from 
the applicant, advising he wished to appear but that the prepara- 
tion of his presentation is taking longer than anticipated. It 
is, therefore, requested by the applicant that the matter be 
deferred to a later date. 

Council, at this time, also noted a letter dated September 
10, 1971, from the Town Planning Commission, amending that 
Board's previous resolution on the matter. 

MOVED by Aid. Linnell, 

THAT the subject matter be deferred and delegation arrange- 
ments be left in the hands of the City Clerk and the applicant. 

- CARRIED 

MOVED by Aid. Hardwick, 

THAT the letter from the Town Planning Commission be 
received for information. 

- CARRIED 


9. Appointment to Joint Water and Sewer 
Committee: Nomination 


A letter dated September 9, 1971, has been received from 
the Greater Vancouver Regional District, advising that, effective 
October 1, 1971, the present District Water Committee and Sewer Committee 
will be replaced by a Joint Water and Sewer Committee made up of 
one member from each participating municipality. His Worship 
the Mayor is requested to nominate a Council member for appoint- 
ment to the Joint Committee at the next meeting of the Administration 
Boards of the Water and Sewerage Districts. 

MOVED by Aid. Bird, 

THAT the matter of a nominee be left in the hands of His 
Worship the Mayor. 

- CARRIED. 

BOARD OF ADMINISTRATION AND OTHER REPORTS 

A . General Report, September 10, 1 971 

Work s and Utility Matters 

Progress Report on Transit Study 
"Existing Transit Operations - 
Downtown Vanco uver 1970" (CI a u s e 3 ) 


The Board of Administration submitted a report of the City 
Engineer as a Progress Report on Transit Study "Existing Transit 
Operations - Downtown Vancouver 1970". The report detailed the 

cont ' d . . . . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd.) 


Progress Report on Transit Study 
"Existing Transit Operations - 
Downtown Vancouver 1970" (cont'd.) 

status of some fourteen (14) recommendations contained in the 
Transit Report and concluded with the following recommendations 
relating to recommendations 6, 10 and 14 of that report: 

"A. Request the Police Commission have the Chief Constable 
in conjunction with the City Engineer assess the 
effectiveness of the rush hour enforcement policy after 
a six-month period. 

B. Request the B. C. Hydro and Power Authority review 
their schedule adherence and supervision procedures 
after a six-month operation period. 

C. Review the matter of additional staff for a continuing 
transit study team in twelve months' time." 

MOVED by Aid. Hardwick, 

THAT recommendations A. and B. above be approved, but that 
the matter of additional staff for a continuing transit study 
team be reviewed in six (6) months' time . 

- CARRIED 

Closure of Granville Street between Georgia 
and Drake Streets for a Pedestrian Mall 
(Clause 5) 

The Board of Administration submitted a report of the City 
Engineer with respect to a proposal submitted by the B. C. 
Young New Democrats to close Granville Street between Georgia 
and Drake Streets to all vehicular traffic for a trial period 
of two weeks with a view to permanently closing it to such 
traffic for the purpose of a pedestrian mall. 

The report detailed the ramifications of this proposal, 
particularly as it affects the transit service. 

MOVED by Aid. Calder, 

THAT no further action be taken on the proposal by the B. C. 
Young New Democrats to close this portion of Granville Street, 
but the Board of Administration report to the Standing Committee 
on General Purposes on the closure of any other street for use 
as a pedestrian mall. 

- CARRIED 

Policy on Planters in the Downtown Streets 
(Clause 6) 


The Board of Administration submitted a joint report of the 
City Engineer, the Director of Planning and Civic Development 
and the Superintendent of Parks concerning the policy of planters 
in the downtown streets. 

The officials submitted the proposed procedure for future 
projects for Council consideration. 

MOVED by Aid. Hardwick, 

THAT the proposed procedure contained in the Board of 
Administration report of September 10, 1971, be approved except 
that any planters installed in connection with the operations 
of the Central Heat Distribution Limited will be fully the 
responsibility of that Company in respect to installation, 
maintenance and liability. 

- CARRIED 
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BOARD OF ADMINISTRATION AND OT HER REP ORTS (cont 'd . ) 


Balance o f W ork s a nd Utility Matters 

MOVED by Alderman Linnell, 

THAT clauses 1, 2 and 4 of the report of the Board of 
Administration (Works and Utility Matters) dated September 10, 
1971, be adopted and clause 7 be received for information. 

- CARRIED 

Social Service and Health Matters 

MOVED by Aid. Linnell, 

THAT clauses 1 to 3 inclusive of the report of the Board of 
Administration (Social Service and Health Matters) dated 
September 10, 1971, be adopted and clause 4 be received for 
information. 

- CARRIED 

Building and Planning Matters 

Commercial Development: Victoria Drive 

at Prestwick Avenue (Letter of Mrs. A. Kripps, 

M.L.A.) (Clause 1) 


It was agreed to defer consideration of this clause pending 
the hearing of a delegation later this day. 

Balance of Building and Planning Matters 

MOVED by Aid. Calder, 

THAT clause 2 of the report of the Board of Administration 
(Building and Planning Matters) dated September 10, 1971, be 
adopted and clause 3 be received for information. 

- CARRIED 

F i r e _a n d Traffic Matters 

Bicycle Routes (Clause 1) 

It was agreed to defer consideration of this clause pending 
the hearing of a delegation as requested. 

Finance Matters 

Membership and Attendance 
F.C.M, Finance Sub-Committee 
(Commissioner Ryan) (Clause 2) 

The Board of Administration submitted for Council considera- 
tion a request of the Federation of Canadian Municipalities, 
Sub-Committee on Municipal Finance, for Commissioner L. E. Ryan 
to accept membership on the Sub-Committee. 

MOVED by Aid. Calder, 

THAT authority be granted Commissioner Ryan to accept member- 
ship on this Sub-Committee of the Federation of Canadian 
Municipalities and that expenses on the usual basis be paid by 
the City. 

- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd.) 
Finance Matters (cont'd.) 
Capilano Stadium Inventory 
Cooler Box: Grant (Clause 3) 

The Board of Administration submitted a report of the Director 
of Finance concerning a walk-in cooler box. It was stated that 
this item is part of the Capilano Stadium inventory but the 
Art Gallery had loaned it to SHUM, a social service organization, 
who had spent $90.00 repairing the cooler. 

The organization is prepared to return the cooler; however, 
as the City inherited it from the baseball club and it is worth 
only $50.00 as salvage, it is suggested by the officials that 
Council may wish to make a grant of the cooler to SHUM. 

MOVED by Aid. Sweeney, 

THAT a grant of this cooler box from the Capilano Stadium 
inventory to SHUM be approved. 

- CARRIED BY THE 
REQUIRED MAJORITY 

Balance of Finance Matters 

MOVED by Aid. Sweeney, 

THAT clause 1 of the report of the Board of Administration 
(Finance Matters) dated September 10, 1971, be adopted. 

- CARRIED 

B. Personnel Matters, 

Supplementary, September 10, 1971 

R.C.M.P. Executive Development Course 
(Clause 1) 


MOVED by Aid. Calder, 

THAT pursuant to the request received from the Board of 
Police Commissioners, authorization be granted to transfer 
$600.00 from Account 6545/774, New Personal Equipment to 
Account 6536/673, Special Training Courses, in connection with 
an officer of the Force attending an R.C.M.P. Executive Development 
Course in Ottawa, October 18th to November 26th, 1971. 

- CARRIED 

C. Property Matters, 
September 10, 1971 

MOVED by Aid. Linnell, 

THAT the report of the Board of Administration (Property 
Matters) dated September 10, 1971, be adopted. 

- CARRIED 

D. Canadian Museums Association - 
Invitation to Conduct Seminar 

The Board of Administration submitted a report dated 
September 10, 1971, wherein the Museums' Manager recommended 
leave with pay for a member of his staff to participate in a 
seminar in Banff, all other expenses to be met by the Association. 

MOVED by Aid. Hardwick, 

THAT Mr. Len McCann , Curatorial Assistant at the Maritime 
Museum, be granted leave with pay on the aforementioned basis to 
participate in a teaching capacity at a seminar of the Canadian 
Museums Association in Banff from September 17 to September 22 
inclusive. 

- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd.) 

E. Employee Suggestion Plan 

iThe Board of Administration under date of September 10, 1971, 
submitted a report of the Employee Suggestion Plan Committee 
commenting on suggestions received and setting out award recommenda- 
tions . 

MOVED by Aid. Calder, 

THAT as recommended by the Suggestion Plan Committee 

(a) This report be received for information; and 

(b) i. An award of $1,500 be made jointly to Mr. E. Trasolini, 

Mir. J. Martin and Mr. J. Lemckert of Water Works 
Operations Division, Eng'ineering Department, for 
suggestion no. 96; 

ii. An award of $10.00 be made to Mr. J. Wiwchar of the 
Wat er Works Operations Division, Engineering Department 
for suggestion no. l64; 

iii. An award of $20.00 be made to Mr. J.W. Rutter, 
Welfare & Rehabilitation Department, North Unit for 
suggestion no. I69; 

iv. An award of $25.00 be made to Mr. D. Wright, Revenue 
and Treasurey Division, Finance Department for 
suggestion no. I78; 

V. An award of $50.00 be made to Mr. D. Wright, Revenue 
and Treasurey Division, Finance Department for 
suggestion no. 179. 

(c) Funds for the above awards be taken from Account No. 
7090.905, set up for this purpose. 


- CARRIED 


F. Standing Committee of Council 
on Health and Welfare, 
August 26 , 1971 


MOVED by Aid. Rankin, 

THAT the report of the Standing Committee of Council on 
Health and Welfare dated August 26, 1971, be adopted. 

- CARRIED 

Housing Conditions : Skid Road Area 

Alderman Hardwick referred to a letter received from the 
Vancouver Community Legal Assistance Society requesting to appear 
as a delegation concerning housing conditions in the Skid Road 
area . 

MOVED by Aid. Linnell, 

THAT the Vancouver Community Legal Assistance Society appear 
as a delegation on the subject matter at the next meeting of the 
Standing Committee of Council on Health and Welfare. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS ( co n t 'd. ) 


G. Standing Committee of Council 
on General Purposes, 
August_26^_1971 

MOVED by Aid. Calder, 

THAT the report of the Standing Committee of Council on 
General Purposes dated August 26, 1971, be received for 
information . 

- CARRIED 

H. Report of Certain Members: 
Standing Committee of Council 
on Transportation, 

August 26, 1971 

MOVED by Alderman Bird, 

THAT the report dated August 26, 1971, submitted by 
Aldermen Wilsoo', Adams, Phillips, Hardwick and Sweeney, members 
of the Standing Committee of Council on Transportation, 
concerning the Hudson Street Tolls, be received for information. 

- CARRIED 

Hudson Street Bridge 

MOVED by Alderman Linnell, 

TfiAT the Board of Administration submit a report on details 
of the latest proposals by the Federal Government concerning 
the proposed Hudson Street Bridge. 

- CARRIED 

I. Standing Committee of Council 
on Transportation, 
September 9, 1971 

MOVED by Aid. Bird, 

THAT clause 1 of the Standing Committee of Council on 
Transportation report dated September 9, 1971, be adopted and 
clause 2 be received for information. 

- CARRIED 

J. Advance Approval of Temporary 

Professional Assistance - Mr. C. Pinder, 
Personnel Services Department 

The Board of Administration under date of September 13, 1971, 
submitted a report of the Director of Personnel Services concern- 
ing" the services of Mr. C. Pinder on a temporary basis to assist 
in the Department commencing January 1, 1972. The Director of 
Personnel Services recommended as follows in this regard, to 
which the Board of Administration concurred: 

(a) that a temporary position of Personnel Technician 
Trainee, Pay Grade 20 ($$643 - 772) from approximately 
January 1 to July 31, 1972, be approved; 

(b) that necessary f\:nds amounting to $5,145.00 plus 4% 
benefits (1971, 2nd half rates) be provided for in the 
1972 Personnel Services Budget; 

(c) that Mr. Craig Pinder be offered the position immediately 
at the fourth step of Pay Grade 20, $735.00 per month 
(1971, 2nd half rates). 


cont ' d 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd.) 


J. Advance Approval of Temporary 

Professional Assistance - Mr. C. Pinder, 
Personnel Services Department (cont'd.) 

MOVED by Aid. Sweeney, 

THAT the foregoing report of the Board of Administration 
dated September 13, 1971, be approved. 

- CARRIED 

K. Request to Close Street and Lanes 
South Eraser Business Association 

The Board of Administration under date of September 10, 1971, 
submitted the following report: 

"The Deputy City Engineer reports as follows: 

•In an undated letter received August l6th, 1971, and a petition 
received September 9th, 1971, the South Praser Business Association request 
permission to close a portion of 4.6th Avenue immediately west of Praser 
Street and adjoining lanes and parking lots so that they may hold a "Good 
Old Days" celebration similar to the "Gala Day" they held two years ago. 

The proposed closures are as follows: 

1, The City owned parking lot west of the lane west of Fraser 
between 4-6th Avenue and the lane south during the period of 
September 15th to September 18th so that a "Kiddie Carnival", 
including refreshment stands, can be set up, 

2, (a) 4.6th Avenue from Fraser to 60 feet west of the lane west 

of Fraser 

(b) The lane west of Fraser from the lane south of 4.6th to 
the lane north of 4.6th 

(c) The City owned parking lot west of the lane west of 
Fraser between the lane south of 4.5th and 4.6th Avenue, 
These closures are required so that various displays 
and exhibitions, such as dancing, shooting (using blank 
ammunition) and Vintage automobiles, may be held on 
September 17th, 1971 and September 18th, 1971, 

There are no objections to the proposals from a Police, Transit 
or Traffic Engineering standpoint, or from the abutting property owners. 
Of the 26 residences in the affected area on 4.6th Avenue, we were only able 
to contact 13, none of whom were opposed to the proposed closures. 

Accordingly, it is RECOMMENDED that the South Fraser Business 
Association be permitted to effect the above closures provided that:- 

1, The cost of signing and barricading be borne by the applicants, 

2, The applicants enter into an arrangement satisfactory to 
Corporation Coxmsel indemnifying the City against all possible 
claims that may arise from the "Good Old Days" festivities, 

3, .Approval be obtained from the Health Department for the sale 
of food and refreshments, 

4« The cost of any additional street cleaning, over and above 
no r mal street cleaning, also be borne by the applicants, 

5, Permission for the shooting competition be obtained fl-om the 
Chief Constable,' 

Your Board RECCIMMEM)S that the foregoing report of the Deputy City 
Engineer be adopted, " 


Cont 'd 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd.) 


K, Request to Close Street and Lanes 

South Eraser Business Association (cont'd.) 

MOVED by Aid. Bird, 

THAT the foregoing report of the Board of Administration 
dated September 10, 1971, be approved. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Sweeney, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Calder, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOTIONS 

1. Establishment for Highway Purposes: 
S/S Powell Street, East of Glen Drive 

MOVED by Aid. Adams, 
SECONDED by Aid. Linnell, 

WHEREAS the City of Vancouver is the registered owner of 
Lot Eighteen (l8), Block Two (2), Subdivision "K", District Lot 
One Hundred Eighty- two (182), Group One (l), New Westminster 
District, Plan No. I76; 

AlTD V/IiEREAS it is deemed expedient and in the public interest 
to establish the lands hereinafter described for highway purposes; 

THEREPORE BE IT RESOLVED that the North Seven (?) feet of Lot 
Eighteen (18), Block Two (2), Subdivision "K" , District Lot One 
Hundred Eighty- two (182), Group One (l), New Westminster District, 
Plan No. 176, the s^me as shown on plan prepax-ed by A. Burhoe, B.C.L.S. 
dated August 13, 1971 » and marginally nun'bered LF S'7P0, be, and the 
same are, hereby established for highway purposes and declared to 
form and constitute portion of highway. 


- CARRIED 
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MOTIONS (cont'd.) 


2. RM-1 Zoning 


The following Notice of Motion was submitted by Aldermen 
Hardwick and Calder at the Council meeting on August 31, 1971 


MOVED by Aid. Hardwick, 
SECONDED by Aid. Calder, 

THAT WHEREAS the new RM-1 zoning has not been used to any 
degree in Vancouver; and 

WHEREAS a review of the new zoning category was promised 
in a reasonable length of time; 

THEREFORE BE IT RESOLVED THAT the Director of Planning and 
Civic Development report on the problems involved in use of 
RM-1 zoning and that submissions be requested from interested 
parties (i.e. Architectural Institute, etc.) on possible 
amendments to the RM-1 to make it a more useful zoning category 
for the provision of renewal of housing - and both be reported 
to Council for action. 


The motion was put and 


- CARRIED 


ENQUIRIES AND OTHER MATTERS 


Alderman Linnell - 
Provincial Government's 
Job Opportunity Program 


referred to recent statements in 
the newspaper wherein the Prime 
Minister of British Columbia has 
proposed that his Government pay 
one-half the wages of welfare 
recipients hired by the City and 
private business with respect to 
jobs that would not otherwise be 
done . 


The Alderman stated a motion would 
be submitted later this day. 

MOVED by Aid. Rankin, 
SECONDED by Aid. Linnell, 

THAT this Council request the Provincial Government to advise 
as Soon as possible on the details of the latest proposal respect- 
ing job opportunities for welfare recipients. 

- CARRIED 


Alderman Calder 
Basement Areas 


enquired as to when a report will 
be available concerning regulations 
regarding completion of basement 
areas in homes. 


Alderman Calder 
Noise Pollution 


The Director of Planning and Civic 
Development advised that a report 
is expected within a month. 

enquired when the report from the 
Regional District is expected 
concerning noise pollution. 


Alderman Bird stated that he would 
report to Council following the 
Regional District's meeting on 
Sept. 21, 1971, at which time the 
Regional District's Pollution 
Committee is expected to report on 
the matter. 


R'^gular Council, September 14, 1971 13 

ENQUIRIES AND OTHER METTERS (cont'd.) 


Alderman Hardwick - referred to the concerns of some 

Area West of Locarno residents in the area west of 

Park Area Locarno Park respecting future 

planning for the area and referred 
to information that reports were 
circulating on the matter. 

The Director of Planning and Civic 
Development reported on the progress 
and advised that a report is being 
prepared for Council. 

enquired if there had been a change 
in the policy of the City's Social 
Welfare and Rehabilitation Depart- 
ment with respect to handling of 
17 and 18 year olds requiring 
assistance, as he suggests such 
persons are being referred to the 
Children's Aid Society rather than 
handled through the Department. 

Alderman Linnell advised that the 
Director of the Social Welfare and 
Rehabilitation Department will be 
reporting to the next meeting of 
the Health and Welfare Committee 
with respect to the subject matter. 

Alderman Rankin requested the 
Director of the Social Welfare and 
Rehabilitation Department make no 
change until the matter has been 
discussed in Council. 

(During the foregoing discussion. Alderman Wilson arrived at the 
meeting . ) 

The Council recessed at approximately 10:30 a.m. and follow- 
ing an "In Camera" meeting in the Mayor's Office reconvened in 
open session at 2:00 p.m. with the following members of Council 
present. His Worship the Mayor in the Chair: 

PRESENT: His Worship the Mayor 

Aldermen Adams, Bird, Calder, Hardwick, 
Linnell, Sweeney and Wilson 

ABSENT : Alderman Broome (On Civic Business) 

Alderman Phillips (On Civic Business) 

Alderman Rankin 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Rankin, 
SECONDED by Aid. Adams, 

THAT this Council resolve itself into Committee of the Whole, 
His Worship the Mayor in the Chair. 

- CARRIED 

REPO R T REFERENCE 

Four Seasons Hotel Development 

The Director of Planning and Civic Development with the use 
of drawings, advised the Council of certain changes proposed to 
the Four Seasons Hotel Development in the Coal Harbour area. 

Cont • d . . . . 


Alderman Rankin - 
Welfare Policy re. 
17 and 18 Year Old 
Children Requiring 
Assistance 
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REPORT REFERENCE (cont'd.) 


Four Seasons Hotel Development (cont'd.) 

MOVED by Aid. Calder, 

THAT this matter be referred to the Board of Administration 
for report to Council on the appropriateness of RM-4 Density as 
laid out in the amended scheme proposed as compared with the 
previous scheme submitted to the Public Hearing. 

- LOST 

(Alderman Calder, Hardwick and Linnell are recorded 
as voting for the preceding motion.) 


MOVED BY Aid. Adams, 

THAT the information given by the Director of Planning and 
Civic Development on the proposed changes to the Four Seasons 
Development be received; 

FURTHER THAT the developers be advised of City Council's 
view that it would appear that the proposed development referred 
to by the Director of Planning and Civic Development this date, 
is generally more acceptable to Council than the scheme as 
previously submitted to Council. 

- CARRIED 

(Aldermen Calder and Hardwick are recorded as voting 
in the negative and Alderman Linnell as abstaining in 
the preceding motion.) 

MOVED by Aid. Linnell, 

THAT the foregoing motion by Alderman Adams be tabled. 

- LOST 

(Aldermen Calder, Hardwick and Linnell are recorded 
as voting for the preceding motion.) 

The motion to table having been lost, the motion by 
Alderman Adams was put and carried. 

DELEGATIONS AND UNFINISHED BUSINESS 

1. Rezoning Application: 

E/S Renfrew Street between 
Pender and Turner Streets 

Mr. B. Netupsky, representing Netupsky Engineering Co. Ltd., 
appeared as a delegation before Council speaking in support of 
his application to rezone Lots E, 28 to 32, Block 71, THSL. 

Mr. Netupsky filed a brief dated Sept. 14/71 in this regard. 

The Council noted the Board of Administration report (Building 
and Planning Matters) dated August 20, 1971, giving details of the 
application and recommending that the application be refused in 
accordance with recommendations of the Technical Planning Board 
and the Town Planning Commission. 

MOVED by Aid. Wilson, 

THAT the foregoing application from Netupsky Engineering Co. 
Ltd. be referred to a Public Hearing. 
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- CARRIED 
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DELEGATIONS AND UNFINISHED BUSINESS (cont'd.) 


2. Rezoning Application: 

W/S Nanaimo Street, South of 
Vanness 


Mr. E. Wasson , Q.C., appeared as counsel on behalf of 
Mr. G. DePieri concerning a rezoning application of Lot 2, 
Block 6, DL 741 (4119 Nanaimo Street). 

Mr. Wasson urged the Council to accede to this application 
by his client and filed a brief dated September 14, 1971. 

The Council noted a Board of Administration report (Building 
and Planning Matters) dated August 20, 1971, setting out the 
history of the application and recommending that the application 
be refused in accordance with the recommendations of the Technical 
Planning Board and the Town Planning Commission. 

MOVED by Aid. Hardwick, 

THAT the recommendation of the Board of Administration as 
contained in the aforementioned report be adopted and the appli- 
cant be advised that a report will be forthcoming to Council 
with respect to the general area in question. 

- CARRIED 

3. Commercial Development: 

Victoria Drive at Prestwick Avenue 

Mrs. Agnes Kripps, M.L.A. , appeared as a delegation represent- 
ing a number of residents in the area of Victoria Drive and 
Prestwick Avenue. Mrs. Kripps filed a brief dated 
September 14, 1971, and a petition and spoke against the issuance 
of a building permit for a commercial development proposed at 
7475 Victoria Drive. Mrs. Kripps in her submission asked for a 
further Public Hearing on the matter to change the present zoning. 
Her submission also included a proposal whereby zoning in 
general should be "frozen" and subject to review if not redeveloped 
within a number of years. 

Mr. J. McLaughlin as counsel for the developer, spoke in 
support of the proposed development. 

Council noted the Board of Administration report (Building 
and Planning Matters) dated September 10, 1971, on the matter 
which advised that the development permit cannot be rescinded 
and is for a permissible use. Council should authorize the 
issuance of a building permit. The report also detailed the 
City's zoning practices and advised that there was no statutory 
authority for the procedural proposal submitted by Mrs. Kripps. 

After discussion on what constituted permitted uses in C-1 
Zoning it was : 

MOVED by Aid . Bird , 

THAT the building permit be issued in connection with this 
development at 7475 Victoria Drive. 
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ENQUIRIES AND OTHER MATTERS (cont'd.) 


Alderman Wilson - 

B.C. Baptist Foundation 

Low Rental Housing 


Alderman Sweeney - 
C.B.C. Development: 
Georgia Street 


referred to a letter received by 
him from the B.C. Baptist Foundation 
requesting permission to enter into 
direct negotiations for approximately 
six (6) acres in Champlain Heights 
for the purpose of developing low 
rental accommodation. He requested 
this matter be expedited as soon as 
possible . 

The Mayor directed the letter be 
referred to the Board of Administra- 
tion for report. 

enquired when a start would be made 
to the proposed C.B.C. building at 
Georgia and Hamilton Streets. 

The Director of Planning and Civic 
Development advised he has written 
recently for this information and 
will be advising Council as soon as 
avai lable . 


NOTICE OF MOTION 

1. Welfare Recipients: New Proposal 
by the Provincial Government 


The following Notice of Motion was submitted and recognized by 
the Chair: 

MOVED by Aid. Linnell, 
SECONDED by Aid. Phillips, 

THAT WHEREAS the Provincial Government has offered to pay 
half the wages of any welfare recipients hired by Municipal 
governments to do jobs that would not otherwise be done; 

AND WHEREAS there are many welfare recipients who are 
anxious to find jobs and who could work if jobs were available; 

AJ^D WHEREAS there are useful and desirable public works 
that could be done at this time if the funds were available 
and if the civic unions agreed that regular employees would 
not be adversely affected; 

AND WHEREAS the Federal Government presently pays half the 
cost of welfare benefits; 

THEREFORE BE IT RESOLVED THAT the City of Vancouver request 
that the Federal Government continue the existing level of 
welfare benefits to those people employed by municipalities 
and regional districts under the program proposed by the 
Government of British Columbia. 


(Notice ) 
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2 . Sister Cities 

The following Notice of Motion was submitted and recognized by 
the Chair: 

MOVED by Aid. Hardwick, 

IN THAT the promotion of trade and culture is important to 
Vancouver and British Columbia; 

FURTHER THAT the 1913 Agreement provides for transportation 
connections to major cities of the world; 

AND FURTHER THAT Sister cities already exist in Japan and 
Ru s s i a ; 

BE IT RESOLVED THAT the Board of Administration be instructed 
to recommend appropriate Sister cities in South America, Africa, 
Australia, India, Antarctica and Tierra Del Fuego; 

AND FURTHER, the Department of Community Development be 
expanded to include international affairs. 

(Notice) 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Bird, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid. Bird, 
SECONDED by Aid. Sweeney, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 


The Council adjourned at approximately 3:45 p.m. 

* * * 


The foregoing are Minutes of the Regular Council meeting of 
September 14, 1971, adopted by Council on September 21, 1971. 



Deputy Mayor 
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BOARD OF ADMINISTRATION (WORKS 1) 


10 th September, 1971. 


The following is a report of the Board of Administration: 


WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 


RECOMMENDATIONS 

1. P.C. Concrete Sidewalks on Both Sides of 
17th Avenue from Knight Street to 
approximately 353 Feet East 


"A petition has been received, signed by seven of twelve property 
owners on 17th Avenue between Knight Street and the cul-de-sac east, 
asking Council to not proceed with the construction of P.C. concrete 
sidewalks on this street. 

This part of 17th Avenue is located in a subdivision developed by 
the City and the sidewalk project was initiated as a Local Improvement 
by a petition signed by the City Clerk. The project was approved by 
Council following a Court of Revision on March 11, 1971 (Schedule 403, 
• Item 3). 

Because the street concerned is short and ends in a cul-de-sac, 
the construction of a sidewalk would appear to be mainly a matter of 
local interest. However, it is not apparent whether the five owners 
who did not sign the petition expect to have the sidewalk constructed. 

In similar circumstances in the past. Council has instructed that 
the owners be contacted in order to verify their opinions regarding the 
construction of the sidewalk. 

I RECOMMEND that the City Engineer write to the property owners on 
17th Avenue, between Knight Street and the cul-de-sac east, and ask each 
one his views as to whether the work should be carried out or not, for 
report to Council." 


Your Board RECOMMENDS that the foregoing be approved. 


2. Encroachment - Lots 3 St. U) Block A, 
D.L. 631 - UlS &ill.2U Main Street 


"The building situated on Lots 3 and 4., Block A, D.L. 631 at ^8 and 
^124 Main Street encroaches upon the street a maximum of one foot. The 
encroachment has been validated in accordance with the area By-Law for the 
past 10 years. This agreement has now expired and the owner requests the 
renewal of the validation. 

I RECOMMEND that the encroachment of the building situated on Lots 3 
and U) Block A, D.L. 631 be validated in accordance with the Encroachment By-Law 
at an annual rental of $15*00 as recommended by the Supervisor of Property and 
Insurance." 


Your Board RECOMMENDS that the foregoing be approved. 
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3. Progress Report on Transit Study 
"Existing Transit Operations - 
Downtown Vancouver 1970" 


On November 10, 1970 and Janxiaiy 19, 1971, City Council considered 
the report "Existing Transit Operations Doimtown Vancouver 1970", which was 
submitted by the Standing Committee of Council on Transportation dated 
October 19, 1970, 

This Transit Report contained fburbeen recommendations which were 
dealt with by Council as follows: 

A, Recommendations approved for implementation by the City 
Engineer, 

B, Recommendations referred to the Police Commission, 

C, Recommendations referred to the B,C, I^ydro and Power Authority, 

This report will bring Council up-to-date on the status of the 
fomteen recommendations of the Transit Report and recommends further action 
to be taken on items "B" and "C" (above). 

A. Recommendations Approved for Implementation 

Nos, 1, 2, 3, 7, 8, 9, U & 12 (Pedestrian signals, rush hour parking 
regulations, revised bus atop arrangement, five lane arrangement 
on Graoville Street and on Hastings Street, etc,). 

Action Taken 

The majority of these recommendations have been implemented, with 
the remaining few scheduled for implementation at the time of the 
completion of the New Georgia Viaduct, 

COMMENT ! 

For Council's information the recommendations which have been 
Implemented to date have proven to be of significant benefit to the transit 
operation along Granville Street and Hastings Street, Checks taken in June 
of this year show bus travel time Improvements better than 18% and 15% in 
the northbound to eastbound and westbound to southbound directions respec- 
tively between Granville at Davie Street and Hastings at Carrall Street, 
Measured in time, this means a saving of close to three minutes per bus in 
each direction during the 4- P.M. to 6 P,M, period. Of equal benefit is the 
operating regularity (schedule adherence) which has improved significantly 
in each direction, 

B, Recommendations Referred to Police Commission (Nos. A, 5 & 6) 

4, Point Duty Officer at Granville and Hastings Street, 

"That a Point Duty Police Officer be assigned to the intersection 
of Granville and Hastings Street for the P,M, peak period. Further 
Point Duty Officers should be considered as a result of the effec- 
tiveness of this action and the nature of the problems at other 
intersections in the downtown area," 

Action Taken 

The Chief Constable has arranged for a Reserve Police Constable to 
be assigned to Point Duty at Granville and Hastings during the P,M, 
peak traffic period. 


/continued 
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Clause 3 Continued 


5» Education Campaign - Blocking Intersections 

"That an education campaign be undertaJcen to advise drivers that 
it is an infraction of the Street and Traffic By-Law to stop within 
an intersection," 

Action Taken 

The Chief Constable reports that the Traffic Division was, and 
had been for some time, paying parti ctilar attention to the enforce- 
ment of the section of the Street and Traffic By-Law dealing with 
the blocking of intersections. 

6, Enforcement of 4-6 P.M« Stopping Prohibitions 

"That City Council and B.C. Hydro approach the Police Commission 
requesting that the 4- P«M, to 6 P.M. stopping prohibitions on 
downtovm streets be enforced, with violators being fined. (It is 
noted that violators are not now fined for this offence,)" 

Action TaJeen 

The Chief Constable reports that "the policy of issuing Traffic 
Offence Notices to drivers who violated the 7 A,M, to 9 A.M, and 
4. P.M. to 6 P.M. stopping prohibitions had been discontinued some 
years ago at the suggestion of the Attorney-General who had ex- 
pressed the view that requiring violators to pay for the removal 
of the vehicle and fining them in addition was a double penalty." 
Accordingly, wher this recommendation of the Transit Report was 
presented to the Board of Police Commissioners, they approved a 
resolution that: 

"The present policy of not issuing Traffic Offence Notices 
for 7 A,M« to 9 A.M. and U P.M. to 6 P.M. stopping prohibitions 
be cantlnued xdth the understanding that steps would be taken 
by rechecklng the zones whenever possible to ensure that 
motorists dO' ladt take advantage of the present enforcement 
procedures." 

In this regard, the Police Department have arranged to increase 
their manpower enforcement of the U P.M. to 6 P.M. regulations. 
Commencing early in September, three members of the Patrol Division 
will be assigned to parking enforcement during the U P.M. to 6 P.M. 
period. 

COMMENT t 

In our view this Increased attention will not bring about the 
desired results, as the objective of the recommendation was to achieve the 
degree of motorists' observance of rush hour stopping prohibitions that 
formerly existed when violators were fined, Wbreover, arrangements can be 
made to fine violators without presenting the double penalty condition which 
Is the concern of the Attorney-General. 

C. Recommendations Referred to B.C. Rydro and Power Authority (Nos.9,10 

9. Re-routing Two Transit Routes from Hastings Street. 

"That the Main and Oak Street routes be relocated to run eastbound 
on Cordova Street from Seymour Street Instead of eastbound on 
Hastings Street from Seymour Street, and that additional overhead 
wiring be constructed to permit the Oak: Street route to return to 
existing routing along Cambie Street, that is, overhead wiring 
shotild be constructed on Cambie Street from Cordova Street to 
Hastings Street." 


/contlnuea 
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Clause 3 Continued 
Action Taken 

This work is scheduled for congjletion approximately mid-October 
this year. 


10. Schedule Adherence and Supervision. 

"That all schedule deviations be recorded. Where buses are ahead 
of schedule or are two or more minutes behind schedule the reasons 
for such deviations should be recorded. This data would be collected 
at four points where transit vehicles approach the congested area of 
downtown and be used as described in Section of the report - 
"Existing Transit (^rations - Downtown Vancouver 1970." 

Action Taken 

Jirrangements have been made to revise supervision procedures 
to a lesser degree than racommendad in the Transit Report. 

COMMENT ; 

The need for close attention to schedule axiherence is considered to 
be of major importance in providing a regular transit operation. In our view 
it would be unfortunate not to obtain adequate information for schedule ad- 
herence purposes. 

14.. Additional Staff for Ongoing Study. 

"That in view of the high priority which must be given to transit 
vehicles in the downtown area, and in view of the need to continually 
review transit operations, a minimum of one additional staff member 
be authorized in each B.C. Hydro Transportation Division and in the 
City Engineering Department. In each case a suitably qualified per- 
son should be appointed at a level to be determined by the Personnel 
Officers of the organizations concerned to tmdertake the work neces- 
sary to ensure continuous review and improvement of transit operations. 

Action Taken 

The B.C. I^^o and Power Authority have advised that they are pla.nning 
to acquire additional engineering assistance (copies of letter have 
been distributed to Council members). However, they cannot assure 
at this time that one additional staff member could devote his full 
time to an ongoing study of the transit operation in the City of 
Vancouver. It is likely that up to 50% of his duties would involve 
other aspects of the B.C. Hydro Transportation system. Moreover, in 
view of the possible "take-over" of the transit system by the Greater 
Vancouver Regional District, they feel that it would not be equitable 
to assign one staff member solely to the improvement of transit 
service in the Vancouver City area. In the circumstances they recom- 
mend that the matter of additional stsiff as recommended be reviewed 
in twelve months time. 

COMMEM' : 

Since the Greater Vancouver Regional District is currently studying 
the transportation system on a regional level, along with the feasibility of 
operating the transit system in the Vancouver area, it laay be premature at this 
time to provide additional City of Vancouver staff for an ongoing study. There- 
fear©, it would seem appropriate to review the recommendation for additional 
staff at a later date.- 


/continued 
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Therefore, with respect to the above outstanding matters (i.e. re- 
conmjisndations Nos. 6, 10 and 14, respectively) it is recommended that Council: 

A. Request the Police Commission have the Chief Constable in 
conjunction with the City Engineer assess the effectiveness 
of the rush hour enforcement policy after a sir-month period. 

B. Request the B.C. Hydro and Power Authority review their 
schedule adherence and supervision procediires after a six- 
month operation period. 

C. Review the matter of additional staff for a continuing transit 
study team in twelve months time. 


Your Board RECOMMENDS the foregoing report from the City Engineer 
b« adopted. 


(Letter dated August 3, 1971 from British Columbia Hydro and 
Power Authority is circulated for the information of Council.) 


4 , Local Improvements - Initiative Principle 

Fir st Step ? 

The City Engineer reports as follows: 

"I consider it advisable to carry out projects for - 

Pavements and Curbs - - 

Lane Pavements 

P. C. Concrete Sidewalks 

PoC. Concrete Sidewalks on School Collector Streets 

a q; shown on the attached schedule dated September 3, 1971, as Local Im- 
proveraents. 

The City's share of these improvements is available in the 1971 
Streets Capital Budget." 

Sec ond Step : 

The Director of Finance submits the following report on the 
financial arrangements: 

"In accordance with the provisions of the Local Improveraent Pro- 
cedure By-law, I am submitting the City Engineer's report dated September 
3, 1971. 

The estimated total cost of these improvements is $1,925,683, 
and the City's share of the cost is $876,521. 

I have to report that the necessary financial arrangements can be 
made to carry out this work." 

Your Board has decided that it is desirable to undertake the 
projects referred to and RECOMMENDS that: 

A. The reports of the City Engineer and Director of Finance be adopted 
together with the details of the Second Step report on file in the 
City Clerk's Office. 

B . The City-owned parcels shown on the list attached to the detailed 
Second Step report for the Local Improvement projects be declared 
assessable. 

/continued . . . 
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C , The following street 
the purposes of Part 

Battison Street 
Camosun Street 
Clark Drive 
Collingwood Street 
Collingwood Street 
Glen Drive 
Hudson Street 
Moscrop Street 
Nootka Street 
Prince Edward Street 
St. George Street 
Vernon Drive 
Wellington Avenue 
43rd Avenue 
45th Avenue 
Vernon Drive 


s be designated as School Collector Streets for 
1 of the Local Improvement Procedure By-law, 

- L/N of 47th Avenue to 47th Avenue 

- 33rd Avenue to 38th Avenue 

- Parker Street to Williams Street 

- Lane South of Broadway to 14th Avenue 

- Lane South of 14th Avenue to 16th Avenue 

- Lane South of Pender Street to Union Street 

- 45th Avenue to 49th Avenue 

- Joyce Street to the Lane East of Joyce Street 

- Lane South of 15th Avenue to 17th Avenue 

- 47th Avenue to 51st Avenue 

- 55th Avenue to 57th Avenue 

- Pender Street to Keefer Street 

• Hoy Street to Boundary Road 

- Clarendon Street to the Lane East 

• Tyne Street to Boundary Road. 

- Georgia Street to Venables Street. 


CONSIDERATION 

5. Closure of Granville Street between Georgia 
and Drake Streets for a Pedestrian Mall 

Tour Board subssLts the folloulng report of tho City Englneart 

"This report la eulnlttod In ootmeotloa vlth a resolution pasoed 
by tho Provincial Co-ancll of the British Columbia Young Naw Doicocrats on 
June 27, 1971. Tha r 3 solution is aa foUovei 

•Rasolved that thla Council urg3 ths Vencouror City Council 
to close Grpnvillo Stroot between Georgia end Drake Straots 
to ell voliicular trciTi.G fcr a tricl period of tv/o voaks with 
a vio-j to pemonontly closing it to eiich trci'fic* " . • f 

In Goptosber, 1970, Coujacll concridorad & cirilcir req'ieat on tho 
faasibility of "clonin,^ tho tx.'o blocliD of Granville Street corjr^risin;? 
Tlicatra ^low aft or tho hour of 6:00 o'clock every dcy for ona r.onth on on 
expsriiicntal baaic". In the City Ijr.rflneor ' b report on that request it waa 
pointad out that evening traffic yoIxxlqo on tho Theatra Hon portion of 
Crcnvlllo Straot nra approxinately the sario as daytina volxnaaa, boing In 
the or.ler of 1,1C0 to 1,200 vohiclea per hour (two-i^&y). ^thoufSi tho 
northbound trai'fic could be accors^-jdjited on Co-T::our Ctroot in tho non-ruoh 
por5.od, it waa indicated that couthbftutid vohicles woiald htrre a fairly 
circ'iito';s dato'jr via ilich.ardt) or i;-virTcrd Street, duo to the cloaure of 
Ilowe Strast for Block 52 construction, 

Tho current roquaot of tho B.C. Toun,"? How Derocrata is for a 
full tl-j:a 2/|.-hoar clociiro, rather than ov3nlii':;o only, 'liile tha above 
coTErx'ntwT Btill app?.y to tho non-ruch traffio cituation, rush hour volirioa 
on Cranvlllo Stract and across the Crrrvil3.o Erid,»-:a nro euch that thsy 
could not bo accoCTodatod on tho adjacent north-south stroot s alone. 

Transit volurios on Grfinvlllo Stroot ars olco heavy, viih avorac;e 
bus hoadi/aya of l'- to 2 rdnutes in each diroctlon during tha P.ll, pook 
ptrric.1, 3 roinutos durinjj tha kirinoos dry. As --olntoi out in tl.o 
provioas report, to clorio GranviUa Street to vehicles rxal still per'rlt 
transit oparation is not considered an acceptable errfrjainent by r>,0, lytli-o 
officials, du3 to tho hazcrds of corpatin'j vith n?»dQotri.''n tral'fio and tlu 
lntorrT'.pticn to bujog causod by tho aotivit:/- on the ctr-aat. 


/continued 


G45 


Board of Administration, September 10, 1971 .... (WORKS - 7) 
Clause 5 Continued 

'ir.liilo the rorthbound busr>!? coiild b3 rolocatod to Fay:3our Streot, 
it is not T.'ocziulo to prorido cn cc^ioptablo cltoi'rativa tor zoatWoc^mi h-ac^B, 
in viow of tha resti-ictions on IIovo Jiti-ojt relatad to congtraction oi' Elocl-s 
52 end (;:'r-'in -: :31ocI: 42 cor:r,ti-action it ij F-tiCip.-^t,-;..! bhat up -^o ■t::o 

of tho fotnr Icr.r,-) on 5tro-t t-'.II Vo r^rtrictcd.) 'in zr- caca, a roa-on- 

cblo lcv2l ox' t\'iy^3it corvic3 coiiLi not be ctt-.d:aed if busoa end cjra x.-cro 
ell ro-routod via tlio Gdjccont rcrth-^'o-ath streets, 

/^tcr cor-n;tr notion of Zlock /2 ic C2z:-lut3 ^i Ilowa Ctroot ia 
rctirrn33 to i^-Ol capacity, tlia f\'i:ction of Grcjivillc: Stroet as a pocaiblo 
trcarit cud/or podoDtriaa etreot crji bo v::v±oml,f 

Your L'oard subtdts the loattor to Council for CONSIDERATION. 

(Copies of the coiranunication from the B.C. Young New Democrats 
are circulated for Council's information.) 


5 . Policy on Planters in the Downtown Streets 

City Council on 22 April, 1969, directed that a report on 
the procedure covering the installation and maintenance of planters 
and decorative fixtures on City streets be prepared. 

The City Engineer, the Director of Planning and Civic 
Development and the Superintendent of Parks report as follows: 

"HISTORY 

Since 1961 a niimber of applications requesting permission 
to install planter boxes on City streets have been approved by Council 
provided the applicant enter into an agreement relieving the City of 
all costs and liability resulting from these installations. These 
applications were for planter boxes in the 'downtown* area and local 
commercial areas throughout the City. 

The applications were accompanied with a plan showing 
details of the proposed installation which were examined by the 
Engineering Department from a standpoint of safety and inconvenience 
to the public. When considered satisfactory to the City Engineer, 
reports were forwarded to Council for approval of the installation 
and requesting that necessary agreements be prepared to relieve the 
City of all liability and responsibility. 

In addition, a limited number of planters have been in- 
stalled in the 'downtown area' by Central Heat Distribution Ltd. to 
provide vents for their manholes. These installations are not 
covered by agreement under the Encroachment By-Law but the Central 
Heat Distribution Ltd. have assumed all responsibility in accordance 
with their agreement with the City covering the installation of steam 
ducts. 

BEAUTIFICATION SCHEMES - GASTOWN, GRANVILLE STREET 

Appreciably larger planters have also been installed under 
Local Improvement procedures in the 800 and 900 blocks Granville 
Street as a result of the Beaut if ic at ion Program. 

Council on 9 July, 1971, also considered the 'Gastown/ 
Chinatown* report which provided in Phase II for planted areas and 
other street furniture to be placed in or on city streets, the capital 
cost to be borne by the abutting owners. The care and custody of the 
planted areas (and other street furniture) to become the responsibility 
of the City once installed. Council, however, has delayed action on 
this phase of the report. 


/continued . . . 
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DOWNTOWN BUSINESS ASSOCIATION GIFT 

The majority of planter boxes with trees on the downtovm 
streets were installed by the Downtown Business Association and then 
presented to the City as a gift in November, 1968. In their letter to 
the City Clerk the Downtown Business Association stated 'we trust that 
in acceptance of these gifts the City will, through the Park Board, 
maintain the planters in such a way they do credit to the donors and 
the City*. On November 26, 1968, Council resolved that 'this 
communication be received and an appropriate letter of appreciation be 
forwarded' . 

Since November, 1968, the Park Board have been responsible 
for maintaining and relocating or removing (resulting from changes in 
the transit loading pattern or from requests from store owners) all 
planters installed by the D.B.A. including those installed under 
separate agreements in 1962 and 1963. Of this total of 238 planters 
given to the City, 200 remain on the streets, 38 having been removed 

for various reasons, such as bus stop relocations or damage by vehicles. 
The Park Board Superintendent states that the trees in the tubs are 
an asset to the downtown streets but their maintenance cost is much 
higher than trees planted in the ground. Through a normal suimner, the 
trees have to be irrigated by hand and this operation requires two men 
and a truck carrying water for four hours a day, twice a week to keep 
the trees alive. In addition, the tubs are frequently displaced by 
cars and trucks when parking and require resetting on their bases. 
The Park Board estimate that the cost of maintaining the 200 planters 
during 1971 will be $5,640 or approximately $28.70 per planter. 

SUMMARY 

In summary, the planters existing on city streets can be 
placed in four categories: 

A, Those situated in front of individual premises with the 
approval of Council and covered by an agreement relieving 
the City of installation, maintenance and liability 
responsibilities in accordance with the Encroachment By- 
law. 

B. The planter boxes placed on various downtown streets for 
the Downtown Business Association and subsequently pre- 
sented to the City as a gift. The care and custody of 
these planters has become the responsibility of the City. 

C- Planter boxes installed as a result of the City's 

Beautif ication Program with the capital cost assumed by 
the abutting owners through Local Improvement procedures. 
The care and custody of these planters is the responsi- 
bility of the City. 

^. Those planter boxes installed by Central Heat Distribution 
Ltd. under the terms of the agreement covering the steam 
duct installation, relieving the City of installation, 
maintenance and liability responsibility. 

EXTENDED PROGRAM REQUEST D.B.A . 

The Downtown Business Association has indicated that it is 
the intention of the Association to continue the placement of planters 
on all 'major downtown' streets, including planters to provide vents 
for steam emission on those streets serviced by the Central Heat 
Distribution Ltd. 

The Association requests that Council grant them the 
privilege of proceeding with the total program in consultation with 
Civic Departments on the basis which applied to the gift of planters 
donated to the City in 1968. 

/continued ... 
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However, a number of streets in this 'area' do not have 
sidewalks of sufficient width for this treatment. 

If Council adopts the following 'Application Pro- 
cedure' a report respecting this request will be submitted. 

PROPOSED PROCEDURE 

In view of the continued requests for the installation of 
planters on City streets and the desirability to have an approved 
procedure for the guidance of City staff for future proposed projects, 
the following policy is proposed for consideration: 

1. Application from individual property owners or businesses 
for permission to install planters on the streets immediately 
in front of their premises, capital and maintenance costs to 
be assumed by the abutting owners. ' 

Applications in this category will be processed in the same 
manner as in the past through the City Engineer. The applicant 
will be required to submit a sketch with his application showing 

the dimensions of the proposed planter boxes and the desired 
locations of the boxes. This proposal will be examined by 
the Engineering Department from the standpoint of public 
safety before presenting the application to Council. Recommen- 
dation for approval would be contingent on the applicant entering 
into an agreement with the City relieving the City of all costs 
and liability incurred by the installation, maintenance, and 
removal of the planter boxes. 

2. Requests from Organizations or Agencies to install planters 
on streets, the capital cost to be assumed by the applicant, 
and the City to assume responsibility after installation and 
acceptance 

(a) Applications giving full details as to type, size, location 
and material, along with plans to be submitted to the City 
Engineer. 

(b) A report to Council requesting approval shall be prepared 

as a joint report of the City Engineer, Director of Planning 
and Civic Development and the Superintendent of Parks and 
Public Recreation. The report to include maintenance cost 
estimates, source of funds (current year and continuing), etc. 

(c) Applications shall be on not-less-than a complete block, one 
side basis. 

(d) The majority of the abutting owners to be recorded as in 
favour of the installation. 

(e) Application shall not be considered for one-family, two- 
family or multiple dwelling areas. 

(f) Application shall not be considered as Local Improvements 
under the Local Improvement By-law procedure. 

(g) Upon approval of the application by City Council, the planters 
shall be installed by the applicant at his cost, to the City 
Engineer's satisfaction. 

(h) The City to assume ownership of planters, including the 
responsibility for maintenance and liability, v*ien planters 
installed as approved and officially gifted to the City. 
The Board of Parks and Public Recreation to then assume 
maintenance of the planters. 

/continued . . . 
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(i) The Superintendent of Parks or the City Engineer to be 
responsible for any relocation or removal of any planter 
following installation and acceptance by the City as follows: 

(i) Relocation as a result of transit requirements or re- 
quests by abutting owners or tenants - City Engineer. 

(ii) Removal as a result of damages - Superintendent of Parks." 
Your Board submits the proposed procedure for/ CONSIDERATION. 

(Copies of a communication from the Downtown Business Association 
dated July 4,1969 are circulated for Council's information.) 


INFORMATION ; 

7. Complaint from Mr. J.L. Bar tram 

re Street Noise at 7326 Adera Street 

The Deputy City Engineer reports as follows: 

"By letter of May 10, 1971, Mr. Bartram wrote to the' Hay6f~aria 
Meid>ers of Council to point out the existence of a noise problem near his 
home. His letter was referred to the City Engineer and the Police Chief 
for report. Copies of Mr. Bartram's letter are circulated. 

On July 16th, Mr. Bartram was interviewed by Police Department 
staff after special attention paid to the area did not reveal excessive 
noise problems. He indicated that he still experiences the noise problem 
from traffic, and that there is no particular pattern in the occurrence of 
this noise which would facilitate enforcement. Noise level readings were 
taken at the street near Mr. Bartram's house, and at another similar location 
some distance away for comparison. .The noise level readings show that the 
normal noise levels near Mr. Bartram's home are not excessive in comparison 
to similar areas. 

The problem of vehicle noise - and indeed noises of all types - 
has been raised frequently. Council last year authorized participation by 
the Medical Health Officer and Engineering Department staff in a Noise 
Pollution Subcommittee of the Regional District Pollution Committee. This 
Subcommittee has met many times and is now finalizing a report to the Regional 
Board, incorporating the results of a regional noise survey, and recommending 
proposals for a noise control program. The problem of vehicular noise and 
possible control measures will be discussed in this report. 

In the interim, the Police Chief has stated that Mr. Bartram's 
area will continue to receive special attention, and necessary action will 
be taken against any offender." 

Your Board submits the matter to Council for ' INFORMATION. 


FOR ADOPTION SEE PAGE(S)...^^^lii^ 
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SOCIAL SERVICE AND HEALTH MATTERS 

I 

! RECOMMENDATIONS 

j 1. Group Trailer Parking : B.C. Half-Arabian Association 
The Medical Health Officer reports as follows: 

application h^s been received from The B. C. Half-Arabian 
.\ssociation of VEncouver for the perking of a group of ten ( IC) 
to twelve (12) exhibitors on the P.N'.E. Grounds fron September 
Iftth to the 20th, 1971. 

This s'^o"'' consists of exhibitors in the Dogwood Anfjlo and 
H^lf-Arcbian Korse Shou- at the Pacific National Exhibition's 
Agrodome Building. 

\ Authority for allowing these arrangements is contained in 

By-lav; No. 3986, Section 3.(2) which reads as follows: 

'The Council may, upon the recommendation of the 
Medical Health Officer, permit trailers and house- 
cars to be occupied as living or sleeping quarters 
in areas other than those within the boundaries of 
a trailer court for a specified period of time. 
Such permission shall not be granted in respect of 
individui' 1 trailer or house-car units but shall be 
limited to groups comprising ten or more of such 
units.' 

I Sanitary arrangements will be to the satisfaction of the Medical 

Health Officer." 

Your Board RECOMTIENDS': 

THAT the application from the B. C. Half-Arabian Association of 
Vancouver for the parking of ten (10) to twelve (12) trailers at the P.N.E. 
Grounds from September 16th to the 20th, 1971, be approved. 

(Copies of the letter from the B.C. Half-Arabian 
Association are circulated for the information of 
Council. ) 


2. Volunteers for Seniors Program 

The Medical Health Officer reports as follows: 

"On February 16, 1971 the City Council adopted a report concerning 
the acceptance of the Volunteers for Seniors Program as a division of the 
Health Department. 

The program is fulfilling a vital need in the community in providing 
occupational and diversional activities for seniors residing in the nursing 
and boarding homes throughout the City. This therapy is provided by many 
volunteer workers utilizing the use of music, games, crafts, sightseeing trips 
i and some forms of physical activity. 

On April 1, I97l the program was transferred from the Volunteer 
Bureau of the United Community Services to the City of Vancouver. In compiling 
the estimated costs to the City, it was understood that the positions of the 
Coordinator of Volunteers and the Clerk Typist II would be on a 75%/25% cost 
sharing basis with the Senior Governments. However, the City has since been 
informed that the position of the Clerk Typist II is ineligible under the cost 
sharing formula. In order to clarify the matter, contact was made August 24, 
I97I with Mr. J. Sadler, Assistant Deputy Minister of Rehabilitation and Social 
Improvement. Mr. Sadler, who also was under the impression that the salary 
for the clerical staff was eligible for cost sharing, confirmed the fact that 
no funds are available to cover this expense. 


G50 


Board of Administration, September 10, 1971 (Social 2) 


Clause #2 Continued 


It is, therefore, recommended that the City assume the full cost of 
the salary and fringe benefits for the Clerk Typist II position which will 
increase the cost to the City by $2,920.23 in 1971. Funds for the additional 
expense are available within the salary appropriations of the Health Department. 
The annual cost at the top step of the pay grade, including fringe benefits, is 
estimated at $6,230.00. 

Your Board RECOMMENDS that : 

a. The report of the Medical Health Officer be accepted. 

b. The additional costs to the City in 1971, amounting to 

$2,920.23 covering the total cost of the Clerk 
Typist II, be provided from within the Health 
Department Budget. 

c. The Provincial Government be requested to review the 

matter of this position In 1972. 

3. Group Trailer Parking : Northwest International 
Horse Show Society 


The Medical Health Officer reports as follows: 

"An application has been received from the Northwest International 
Horse Show Society for the parking of approximately twenty (20) 
trailers and/or campers on the Pacific National Exhibition grounds 
frcra September 20th to September 26, 1971. 

This group consists of exhibitors in the Northwest International 
Horse Show in the Logging Show area of the Pacific National 
Exhibition. 

Authority for allowing these arrangements is contained in 
By-law No. 3986, Section 3.(2) which reads as follows: 

'The Council may, upon the recommendation of the 
Medical Health Officer, permit trailers and house- 
cars to be occupied as living or sleeping quarters 
in areas other than those within the boundaries of 
a trailer court for a specified period of time. 
Such permission shall not be granted in respect of 
individual trailer or house-car units but shall be 
limited to groups comprising ten or more of such 
units. ' 

Sanitary arrangements will be to the satisf acticn of the Medical 
Health Officer." 

Your Board RECOMMENDS: 

THAT the application from the Northwest International Horse Show 
for the parking of twenty (20) trailers and/or campers at the P.N.E. Grounds 
from September 20th to September 26th, 1971, be approved. 


(Copies of the communication from the Chairman of the 
Northwest International Horse Show Society dated 
September 2, 1971 are circulated for Council's 
information. ) 
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INFORMATION 


4. 


Rubella Vaccine Funds 


On October 22, 1970, Council adopted the following recommendation of the 
Standing Contnittee on Health and Welfare: 

"RECOMMENDS that Council vigorously pursue the matter of reimbursement 
of funds advanced by the City of Vancouver for this Rubella control 
program . " 

On November 26, 1970, Council reviewed the report of the Medical Health 
Officer on the success of the Rubella vaccination program in Vancouver. On 
this date Council requested that letters be sent to the Hon. John C. Munro, 
Minister of National Health & Welfare, and the Hon. R.R. Loffmark, Minister of 
Health Services & Hospital Insurance, requesting reimbursement of $27,000. ad- 
vanced by the City for the completion of this program. 

The Medical Health' Of ficer reports as follows: 

"Both Ministers have replied. Mr. Munro stated that Federal Grants 
are made to Provinces only. These general grants are not specified for 
identifiable items , but are paid to Provinces for the general support of 
public health programs. 

The Hon. R.R. Loffmark confirmed Mr. Munro' s interpretation of the 
application of Federal Grants and indicated that the City's request for 
reimbursement "has to be refused", Mr. Loffmark described the ways in 
which his department had assisted the program through direct purchase 
of vaccine, bulk purchasing, and, on behalf of municipally augmented 
vaccination programs, bargaining for price discount. He, therefore, in- 
dicates that the Provincial Government accepts no additional responsibility 
for vaccine purchase." 

Your Board submits the above report for Council INFORMATION. 


(Copies of the Honourable Mr. R. Loffmark 's letter dated 
December 22, 1970 and from the Honourable Mr. J. Munro 
dated January 11, 1971 are circulated for Council's 
information. P.C. 1970-7/1495 is on file with the 
City Clerk. ) 


FOR 
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BUILDING AND PLANNING MATTERS 

CONSIDERATION 

1. Commercial Development: Victoria Drive 

at Prestwick Avenue (Letter of Mrs. A. Kripps, 
M. L. A.) 

At its meeting on August 24th, 1971, City Council referred 
the attached letter from Mrs. Agnus Kripps, M.L.A., Vancouver 
South, to the Board of Administration for report. 

The Director of Planning 5 Civic Development and Director of 
Permits § Licenses, report as follows :- 

"Mrs. Kripps refers to a development proposed at 
7475 Victoria Drive. The site has been zoned C-1 
for many years. It had previously been developed 
with a one family dwelling which has recently been 
demolished. 

A development permit application was made to the 
Director of Permits 5 Licenses on June 23rd, 1971, 
and the development permit was issued on July 16th, 
1971. Hov;ever, a building permit will not be issued 
until there has been an opportunity for the matter 
to be considered by City Council. 

Salient points are as follows :- 

i. Despite a number of revisions of the Zoning 
and Development Bylaw in passing years j this 
commercial zoning was retained. Even though 

a further re-examination might change previous 
decisions, the present zoning stands and 
cannot be modified without public hearing. 

ii. The proposed development is an outright use 
permitted in the C-1 zone. 

iii. The development permit already issued cannot 
be rescinded. 

iv. The City has no authority to continue to withhold 
a building permit. - • 

In reviewing the development permit application for 
what is an outright use in the Zoning 5 • Development 
Bylaw, the compliance of the development witJi the 
Bylaw has already been checked. Since the development 
permit cannot be rescinded and is for a permissible use , 
it is sugncsted that Cou ncil should authorize the 
issuance of the building permit. 

Mrs. Kripps also suggests a procedure whereby zoning 
should be 'frozen', and subject to Council review in a 
' zoning district, if not redeveloped within a number of 
years. In considering this suggestion, four further 
points should be borne in mind:- 


cont ' d 
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1. All zoning in the City is reviewed from time to 
time by either district studies or overall 
functional studies of the zoning districts. These 
usually take place more frequently than the 15 or 
20 years suggested by Mrs. Kripps. 

2. No zoning district ever becomes 'completely developed' 
since zoning and development are both evolutionary, 

3. The suggestion is intended to apply to all zoning 
districts , (including those covering large acreage 
areas )and the proper time for 'freezing', and 
review, would therefore be hard to determine. 

4. There is no statutory authority for this action. 


Your Board submits the foregoing report of the Director of Planning 
and Civic Development for Council's CONSIDERATION. 

RECOMMENDATION 

2. Communication from the Minister of 

Municipal Affairs: Zoning and Rezoning 
for Land Use 


The Director of Planning and Civic Development reports as follows: 

"The attached communication, dated August 6th, has been sent 
to all municipal councils and regional boards, including the 
City of Vancouver. 

The Minister suggests urgent examination of land use zoning, bearing 
in mind proposed Federal capital gains taxation and the imponding 
declaration of a Valuation Day. Some nev/spaper reports have 
suggested that Valuation Day may be fixed in November of this year. 

The Director of Planning advises Council that major studies and 
other actions involving rezoning are underv;ay in False Creek., the 
downtown peninsula generally, including the Vles'c End a.nd the Historic 
Precinct; also Boundary Road at Adanac, the industrial area on S.E. 
Marine Drive between Fraser Street and Boundary Road, and in the 
Strathcona Rehabilitation area. 

There are no areas with restrictive zoning so zoned as a temporary 
' measure and no such rezoning is presently contemplc-.:ted . Agricultural 
use zones within the City, within the terms of the Minister's communi- 
cation, are relatively long-term uses. In general, land use zoning 
is subject to periodic re-examination as part of the planning program, 
in addition to which particular areas are studied in the context of an 
specific rezoning applications that may be received by the City. 

It is therefore suggested that no special examination of zoning v;itb 
regard to land uses in the City of Vancouver is necessary or practicab 
in the case of Vancouver. 

It is believed that the Minister's comitiunica tion is primarily intended 
for small municipalities." 

Your Board RECOMMENDS the report of the Director of Planning and Civic 
Development be received and a copy sent to the Minister of Municipal 
Affairs . 


Board of Administration, September 10, 1971 . . . (BUILDING - 3) 


INFORMATION 

3. Freeway Connection: 

Georgia Viaduct to Highway 401 

The City Engineer, the Director of Planning and the Director of 
Social Planning, who compose the Technical Co-ordinating Committee 
1 related to the East Approach Route Study, report as follows: 

i "On August 24, 1971, City Council as part of the course of action 
agreed upon for the disposition of the consultants' report of tho 
East Approach Route between the Georgia Viaduct and Highway 401, 
instructed City officials to '...prepare an easily understandable 
information report which will be available to the public at no 
charge. ' 

The purpose of this report is to advise of the actions taken 
by the Technical Co-ordinating Committee in response to this 
instruction. 

After reviewing the report produced by the consultants' and the 
types of questions which citizens have been asking throughout the 
course of the study, the Committee decided that a concise and 
pictorial summary presenting the following information would cover 
the concerns of most potential readers: the reasons the study 
was undertaken; by whom and how it was conducted; the alternatives 
considered; the recommended route alignment which emerged; the 
' potential impact of the facility should it be built, including 
the property which would be required and the acoustical effect; 
the estimated cost of the facility; and its relation to the 
transportation systems being considered for the Region. As much 
information as possible will be conveyed through graphic material. 

Considering the desirability of having the report available to 
the public as soon as possible and the present commitments of City 
staff, it was decided to seek outside assistance in assembling 
the report and managing its production. Therefore, the Committee 
has arranged for Mr. Donald Hickley, who was a part of tho 
consultants' team and has the necessary knowledge of the study 
and the required graphic skills, to produce a public report under 
the supervision of the Technical Co-ordinating Committee. 

The report will be printed in approximately 3,000 copies, to be 
available for distribution by mid-October at the latest. 

The cost of producing the report will be charged against the 
contingency portion of the account which Council approved for the 
consultants' study. Funds are available in this account 
(Account 145-2322). " 


Your Board submits the foregoing report for the INFORMATION of Council. 


FOR ADOPTION SEE PAGE{S)....££2 
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FIRE AND TRAFFIC MATTERS 


CONSIDERATION 

1 . Bicycle Routes 

This report refers to a coBmnmicatlon from the British Colianbla 
C7cllng Association, which proposes that a bicycle route be signed on 
Vancouver streets. 

PROPOSAL 

The Association feels that a route signed on residential streets 
linking parks, green areas, and places of Interest, will give cyclists an 
incentive to tour by bicycle in the City. They feel that their proposal 
would provide this encouragement by defining a relatively safe route along 
streets carrying light traffic and providing some scenic attractions along 
the way. They suggest that the presence of signs on the streets involved 
would enhance safety by drawing motorists* attention to the presence of 
cyclists. The matter of signing such a route is the specific request to 
Council. 

ROUTE 

A plan of the Association's proposed route has been distributed to 
Council members. It consists of two loops, one approximately 17 miles long 
encompassing the western portion of the City, and one approximately 26 mile 
long in the eastern part of the City. There is also a connection through 
the Downtown area to Stanley Park. The streets selected are generally resl 
dentlal, but in some cases it is not feasible to avoid the use of arterial 
routes, such as the bridges across False Creek, Point Grey Road, Powell 
Street and some Downtown streets. 

COMMENTS 

1. Benefits not Clear 

The benefits of signing a specific route are difficult to assess. 
Many cyclists now toirr areas of the City, and whether a signed 
route of this nature would serve their needs and encourage others 
to cycle is not clear. 

We presently provide an extensive signed scenic drive system in 
the City for toTirlsts. This signed route system is for out-of- 
town persons, whereas, local cyclists will be familiar with the 
City streets and in many cases may prefer to choose their own 
routes. The necessity for signing bicycle routes is therefore 
questionable. 

2. Seattle Experience 

Recently, the City of Seattle established a similar network of 
bicycle routes connecting some of that City's parks. The traffic 
engineers in Seattle advise that their observations do not indicate 
these bicycle routes are being used to any great extent. 

3. Routes Must Gross Arterlals 

Although it is desirable to encourage cyclists to use the quieter 
residential streets, so as to reduce hazard and conflict with 
automobiles on arterial streets, any route chosen would necessarily 
have to cross arterial streets, generally at uncontrolled inter- 
sections. 


Cont'd. 


Board of Administration, September 10, 1971 


(Fire 2) 


Clause #1 Continued 


U» Hazardous on Bridges 

With respect to the bridges over False Creek, we do not feel it is 
desirable to encourage cycling on the bridge roadways in view of 
the heavier traffic and higher speeds. Cycling on the sidewalks 
is not an acceptable alternative, since this constitutes a hazard 
to pedestrians and is illegal under existing by-laws. 

5. Cost of Signing 

It is estimated that the cost of signii^g a bicycle route, as pro- 
posed by the British Columbia Cycling Association, would be 
approximately $5,000. 

In view of the foregoing, the benefits of a signed bicycle route are 
questionable. However, it is suggested that the objectives of the British 
Columbia Cycling Association might better be met by that organization dis- 
tributing maps of possible routes to their membership. Such maps could also 
be publicized for the benefit of other cyclists. 

It is noted that the Association wishes to appear before Council as 
a delegation. 

Your Board submits the foregoing report of the City Engineer 
for Council CONSIDERATION. 


DELEGATION REQUEST : B.C. CYCLING ASSOCIATION 

(Copies of the communication from the Association dated 
March 11, 1971 and a letter from Chief Constable Fisk are 
circulated for Council's information.) 


FOR ADOPTION SEE PAGE(S).....^f?l 
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(FINANCE - 1) 


FINANCE MATTERS 


RECOMMENDATION 

1. Photographic Collection - 
Vancouver City Archives 

The City Archivist is proposing that a Schedule of Pees be 
adopted for one of the services supplied by the Archives Division 
and that is the production of photographs taken from negatives 
in the permanent file at the Archives. Recently a Schedule of 
Fees for a similar purpose was prepared by the Director of the 
Vancouver Public Library and the Administrative Analyst and was 
approved by the Library Board. The Archivist feels: 

"This schedule accurately reflects current production 
costs, recognizes the need to recover clerical and 
handling costs and as well, reflects prices currently 
charged for research, particularly by advertising 
consultants. It also allows for the varied ability 
of the client to pay, and in particular, recognizes 
the need of students and teachers for a greater volume 
of resource material." 

The City Clerk has discussed this Pee Schedule with the Archivist 
and the Director of Finance and recommends it be apprpved and 
the monies so received be credited to the budget of the Archives. 
Division. 

Your Board RECOMMENDS that the Fee Schedule dated 
September, 1971, and Regulations dealing with the handling of 
photographs be adopted. 

(A copy of the Fee Schedule is circulated.) 


CONSIDERATION 

2. Membership and Attendance 

Federation of Canadian Municipalities 
Sub Committee on Municipal Finance 

A letter has been received in connection with member- 
ship on the subject Committee, a copy of the letter 
is circulated for the information of Council. 

In the past this Committee has met on the average of 
once a year in addition to meetings during the federa- 
tion of Canadian Municipalities^ annual meeting. 
Commissioner Ryan attended such a meeting during the 
Federation of Canadian Municipalities* annual meeting 
in Saskatoon earlier this year. 

Council are requested to consider whether they wish 
Commissioner Ryan to accept menbership on this Sub 
Committee, and to indicate whether or not travel 
expenses will be borne by the City. 


Your Board submits the foregoing report for the 
CONSIDERATION of Council. 


e5t 


Board of Administration, September 10, 1971 (FINANCE - 2) 

3 . Capilano Stadium Inventory 

Your Board has received the following report from the 
Director of Finance: 

"By resolution on May 18, 1971, City Council granted authority to a 
committee comprising the Board of Administration, Director of Finance, Supervisor 
of Property and Insurance, and the Purchasing Agent, to determine the best 
disposition of the Capilano Stadium inventory as between use (basically by the 
Art Gallery activities at the Stadium) or disposal as surplus. The committee 
reviewed the inventory and made its decision regarding retention or disposal. 

One particular item, the subject of this report, was an old 8 ft. by 7 ft. 
walk-in cooler box. The inventory examination determined that this item should 
be disposed of as being of no use to either the Art Gallery or the City. How- 
ever, before this could be accomplished the Art Gallery loaned the cooler to 
SHUM, a social service organization that apparently gives away surplus food 
to the needy. SHUM has spent $90 repairing the cooler (refrigeration unit, 
disintegrating insulation, some rotten wood, etc.). Under the terms of the 
agreement by which they borrowed it from the Art Gallery they are fully prepared 
to return the cooler. However, considering that the cooler was worth at the 
most $50 as salvage, and that the City inherited it from the baseball club. 
Council may wish to consider making a grant of the cooler to SHUM." 

The grant of an old 8 ft. by 7 ft. cooler from the Capilano 
Stadium inventory to SHUM (Spititual Community Services) is therefore 
submitted for the CONSIDERATION of Council. 


FOR ADOPTION SEE U(kl^)M2.:.iL 
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BOARD OF ADMINISTRATION 
PERSONNEL MATTERS 

SUPPLEMENTARY REPORT SEPTEMBER 10, 1971 

CONSIDERATION 

1 . R.C.M.P. Executive Development Course 

Your Board has received the following resolution of the Board 
of Police Commissioners dated July 29, 1971: 

"The Chief Constable advised that the R.C.M.P. would 
be conducting an Executive Development Course for 
Police Officers in Ottawa, October 18th to November 26th. 
He said he was most anxious to send an Officer to 
this course. He added that the funds required ($600) 
were available in the Personal Equipment Account due 
to a saving in the cost of revolvers and asked the 
Board to request City Council to approve the transfer 
of funds from Account 6545/774 to Account 6536/673, 
Special Training Courses. 

"Moved : 

•THAT an Officer of the Force be authorized to attend 
an R.C.M.P. Executive Development Course to be held in 
Ottawa, October 18th to November 26th, 1971. 

FURTHER THAT City Council be requested to authorize 
the transfer of $600 from Account 6545/774, New 
Personal Equipment to Account 6536/673, Special 
Training Courses,' 

Carried. " 

Your Board submits the foregoing request for the CONSIDERATION 
of Council. 


FOR ADOPTION SEE PAaE(S). .i:^ 
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CGC 


PROPERTY MATTERS 


SEPTEMBER 10, 1 971 
BECOMMENDATIONS 


Acquisition for Replotting - S.E. Sector 
3296 S. E. Marine Drive 

!|!he Supervisor of Property and Insurance reports as follows: 

"Reference is made to Item 6, Property Matters, August 6th, 1971, 
confirmed by Council on August 10th, 1971, approving the ex- 
propriation of Lots 7 & 8, Sub 1 to i|. and 21 to 2ij., Block 10, 
D.L.'s 330 and 331, the owner having previously refused an offer 
of $28,600.00. This property is required for replotting purposes 
in connection with the expanded program of redevelopment in the 
S.E. Sector. 

Said property comprises two parcels, each approximately 74,3* x 120* 
in size, zoned R.T.2, Tvra Family Dwelling District, one lot being 
improved with a one-storey frame dwelling with full basement erected 
in 1928, The dwelling contains 5 rooms, 4 plumbing fixtures, has a 
patent shingle roof, wood siding on the exterior walls, a concrete 
foundation and is heated by an oil-fired hot water system. 

Following further negotiations with the owner, he has stated that 
he is prepared to accept the sum of $30,000,00 as full compensation 
on the understanding that the sale date be August 31st, 1971 and he 
be permitted to retain rent-free possession until February 28th, 1972. 
This settlement price is considered to be reailistic and has been 
endorsed by the City Solicitor. 

RECOMMENDED that the Supervisor of Property and Insurance be authorized 
to acquire this property for the sum of $30,000.00 on the foregoing 
baisis, chargeable to Code #4902/23." 

Your Board 

ISCOMMENDS the foregoing recommendation of the Supervisor of Property 
jind Insurance be adopted. 


Advance Purchases - Britannia Community Services Centre 
1635 Napier Street 

Ihe Supervisor of Property & Insurance reports as follows: 

"On July 13, 1971 City Council authorized the Supervisor of 

Property & Insurance to negotiate the advance purchase of private 

properties in Stage 1 of the proposed Britannia Community Services 
Centre on the initiative of owners. 


Lot 6, Block 28, D.L. 26 4A known as 1635 Napier St. is located in Stage 1 
and has been offered for sale to the City by the owners. 

These premises "comprise a l4" storey and basement frame dwelling with a main floor 
area of approximately 871 sq. ft. erected in 1911 on a site 26' x 12?', zoned RM-5. 
This dwelling contains 6 rooms divided into 2 self-contained suites, 8 plumbing 
fixtures, has a patent shingle roof, shingle exterior, full concrete basement, 
and is heated by an automatic gas hot air furnace. Hie dwelling is occupied by 
the owners. Its condition is very good for age and type. 


Cont'd. 
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Clause No. 2 (Cont'd.) 


Following negotiations, the oimera have agreed to sell for the sum of $16,000.00 
as of Sept. 15/71» subject to the owners retaining rent-free possession to Oct. 31, 
1971. This price represents a fair and reasonable value for this property and same 
has been reviewed by Central Mortgage & Housing Corporation and the details of this 
transaction entered in their records. 

RECOMJEIJDtiD that the Supervisor of Property & Ins\irance be authorized to acquire 
this property for the sum of $16,000.00 on the foregoing basis chargeable to 
Code #531/1211. Advance Purchases - Redevelopment." 


Yovr Board 

EECOIDIEHDS the foregoing z>ecoBitendation of the Supervisor of Property & Insurance be 
adopted. 


Establishment of City-ovmed Property 
for Highway Purposes 
S/S Powell Street East of Glen Drive 


Ih* Sapervisor of Property & Insurance reports as follows t- 


"On June 2, 1970, the City advertised for sale Lot I8, Block 2, Sub. K, 
District Lot 182, situated on the south side of Powell Street, east of 
Glen" Drive, with the exception of the north seven feet of the lot which 
was required by the City Engineer for the widening of Powell Street. 

Lot 18, except the north seven feet, has now been sold and before con- 
veying the property to the purchaser it is 

RECOMMEIIDED that the north seven feet of Lot I8, Block 2, Sub. K, 
District Lot l82. Group 1, New Westminster District, Plan 176,. be 
established as highway and the formal resolution establishing the same 
be passed by Council." 


Your Board 

RSCGI-iMEITDS the foregoing recommendation 
be adopted. 


of 'the Supervisor of Property & Insurance 


•5fr ^ ■5J- •55' 
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REPORT TO COUNCIL 
STANDING COMMITTEE OF COUNCIL ON HEALTH & WELFARE 


AUGUST 26, 1971. 


A meeting of the Standing Committee of Council on Health 
and Welfare was held in the No. 1 Committee Room, City Hall, 
on Thursday, August 26th, 1971 at approximately 10.30 a.m. The 
following Members were present : 

PRESENT: Alderman Rankin, Chairman 

Aldermen Adams, Calder, Hardwick, 

Phillips, Sweeney and Wilson 

ABSENT ; His Worship the Mayor (civic business) 
Alderman Bird 

Alderman Broome (civic business) 

Alderman Linnell (leave of absence - illness) 

CLERK ; D. Scott 

Adoption of Minutes 

The Minutes of the meeting held August 12, 1971 were adopted. 

The following recommendations of the Committee are submitted 
to Council for consideration: 

RECOMMENDATIONS : 


1. Chronic Drunkenness Offenders and 
Chronic Alcoholics - Skid Road 

Council on July 27th when dealing with a report of the 
Board of Administration dated July 23rd respecting chronic 
drunkenness offenders in Vancouver City jail and a report 
from the Vancouver Detoxification Centre Society passed 
the following motion : 

"THAT the report of the Board of 
Administration (Social Service and 
Health Matters), dated July 23, 1971, 
regarding chronic drunkenness offenders 
in Vancouver City Jail, be referred to 
the Standing Committee on Health and 
Welfare." 

"THAT the report from the Vancouver 
Detoxification Centre Society, under 
date of July 26, 1971, be referred also 
to the Standing Committee on Health and 
Welfare." 

On August 10th when dealing with a communication 

from the Salvation Army requesting permission to appear 

as a delegation. Council passed the following motion: 

"THAT the delegation of the Salvation Army 
in connection with their services to chronic 
alcoholics in the Skid Road area, be deferred 
for hearing by the Standing Committee on Health 
and Welfare." 


. cont'd 
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Clause 1 - continued 

The Committee agreed to deal with these two subjects at one time 
and representatives of the Central City Mission headed by 
Mr. S. E. Higgs, Director, were heard. A brief dated August 26th 
1971 was filed. The delegation requested the immediate establish 
ment of a Detoxification and Health Centre in the Gastown area 
of Vancouver and offered their co-operation. Although arrange- 
ments had been made for Major Leslie of the Salvation Army to be 
present, it was learned that he was out of town. 

The Medical Health Officer reviewed the following Board of 
Administration Report Social Service and Health matters dated 
July 23rd dealing with Chronic Drunkenness Offenders in Vancouver 
City Jail. 

"City Council on June 29, 1971 passed the following 
motion following a report by the Medical Health 
Officer on the Chronic Drunkenness Offenders - 

'THAT this information be received and the Board of 
Administration be requested to submit an interim 
report with regard to the Greater Vancouver 
District Hospital Society in providing the facili- 
ties of a detoxification centre: 

FURTHER THAT the Board of Administration review 
the present Government Liquor Act to ascertain if 
there is some way of sending alcoholics, when 
incarcerated, to an appropriate and available 
facility. ' 


The Medical Health Officer reports as follows: 

'The Progress with respect to the Greater Vancouver 
District Hospital Society is as follows: 

The Greater Vancouver Regional Hospital District 
approved in principle the establishment of the 
Alcoholic Hospital by accepting the preliminary 
report submitted through the Advisory Committee of 
the Regional Hospital District. As a resxilt of 
this approval, the Regional Hospital District, with 
the concurrence of the B.C. Hospital Insurance Ser- 
vice and the Minister of Health, has awarded the 
Society a planning budget, to a maximiam of S5,000., 
in order to prepare a detailed functional report. 
The Society has already retained the services of a 
consultant in order to accelerate the preparation 
of this report. If this report is accepted by the 
Regional Hospital District, the services of an 
architect will follow. 

I have reviewed the Government Liquor Act with the 
Corporation Counsel and whereas this Act still retains 
the authority to arrest a person for being intoxicated 
in a public place, it is Government policy to use in- 
stead the revised Summary Convictions Act, which 
provides for 

a) Police to bring to the Jail a person unable to 
care for himself because of intoxication (not 
on an arrest basis). 

cont ' d 
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Clause 1 - continued 


b) A physician seeing these intoxicated persons 
within 24 hours may order detention for a 
period of up to 72 hours for further treatment 
and/or assessment. 

c) Persons whose health is seriously damaged by 
alcohol and who would benefit from a long-term 
program may, if voluntary treatment is not 
agreed to or unlikely to be adhered to, be 
ordered by the judge to a treatment period at 
Alouette River. 

My impression of this legislation is that it may be suitable 
to the current situation, except that the facilities for 
detention up tp 72 hours on medical grounds at present are 
limited to the fourth floor of the City Jail. I would like 
to, therefore, recommend the following course of action - 

i. That the Medical Health Officer and the Director of Wel- 
fare Services be empowered to explore with operators of 
hpstels in the Skid Road area the possibility of setting 
aside some beds for more intensive care and to determine 
with them what additional staff costs would be antici- 
pated. 

ii. That the Medical Health Officer and the Director of 
Welfare Services be empowered to discuss with officials 
of the Provincial Government the possibility of 
operating these additional beds at a higher rate under 
the terms of the present cost-sharing arrangements. 

These recommendations are made in the belief that an interim 
arrangement is necessary and that when the alcohol hospital 
is established the extra care function of the hostels be 
terminated. If a feasible plan for an interim program can 
be developed it would be brought in detailed form to Council 
for consideration, ' 

Your Board RECOMMENDS that the proposals of the Medical Health 
Officer be approved and that his studies cover the administra- 
tive arrangements with the Police, including security," 

Dr, Bonham advised that while the three day internment is not the 
answer and that more intensive care is desirable it is however 
better than incarceration for a few hours in the city jail. He 
stated that a Judge could not send an alcoholic to Miracle Valley 
Rehabilitation Centre and the person concerned would have to want 
treatment in order to be admitted. The Medical Health Officer said 
that if the Council approved the recommendations set out in the 
Board of Adminfetration report above, and a hostel was established, 
such a facility would have to be recognized by the Attorney-General 
in order to incarcerate a person for 72 hours on medical order. 

After considerable discussion it was 

RECOMMENDED 

(a) that the Medical Health Officer and the Director of 

Welfare Services be empowered to explore with operators 
in the Skid Road area the possibility of setting aside 
some beds for more intensive care and to determine with 
them what additional staff costs would be anticipated. 


cont ' d 
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Clause 1 - continued 

(b) that the Medical Health Officer and the Director of 
Welfare Services be empowered to discuss with officials 
of the Provincial Government, the possibility of opera- 
ting these additional beds at a higher rate under the 
terms of the present cost sharing arrangements, 

(c) that the Medical Health Officer and the Director of 
Welfare Services be directed to explore the provision 
of detoxification services in existing or new facilities 
and report back to Council. 

(d) that the report of the Vancouver Detoxification Centre 
Society dated July 26th, 1971 be received. 

2. Downtown East Side 


The Committee had before it; a report of the Board of Administra- 
tion, Social Service and Health matters dated June 25th, 1971 
a report of the Board dated July 9th, 1971 and a motion by 
Alderman Wilson. Alderman Wilson's motion was considered when 
the Committee was dealing with the previous item - Chronic 
Alcoholics - Skid Road. 

The Director of Social Planning/ Community Development reviewed 
the Board reports of Jvne 25th and July 9th. He discussed . 
the types of dwelling \inits that are available, vacancy rates 
and the impact of the Gastown development on residents. He 
stated there was a need to upgrade the housing that is available. 

The Board of Administration report dated July 9th concluded 
with a recommendation that payment of S691.50 from the Purchase 
of Outside Services Account for the preparation of the Downtown 
East Side Report be approved. 

The Medical Health Officer advised of the condition of the 
housing units and stated enforcement of the by-law in this area 
is difficult, although he had several inspectors constantly 
checking the buildings. 

Mr. Richard Wilcox of the Townsite Committee and Mr. Killam 
commented on the general condition of the housing in the Gastown 
area, the need to upgrade it and the need for a first aid clinic 
for the residents. The delegation was advised that a Medical 
Clinic is expected to operate on a full time basis within a 
month. 

Discussions followed on the need to bring the buildings 
and the hoiising units contained therein up to standard. 

After considerable discussion, it was 

RECOMMENDED that we direct the Director a£. Social Planning/ 
Community Development to co-ordinate other Civic Departments 
and interested property owners and bring to Council a report 
which would include recommendations on means of improving housing 
conditions in this area; such report to also Include the use of 
welfare rent referrals as a means of influencing housing 
standards and information respecting Federal Legislation that 
could be called upon in this situation. 

FURTHER RECOMMENDED that the recommendation contained in the 
report of the Board of Administration under date of July 9th 
respecting approval of pajrment of $691.50 from the department's 
"Purchase of Outside Services Account" be adopted. 

(Alderman Sweeney wished to be recorded as being opposed to 
the first recommendation as he had moved an amendment to the 
effect that the matter be referred to the Board of Administra- 
tion for report back to Council. This amendment was lost). 
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3. Study on Youth on Social Assistance 

In a communication dated August 2nd, 1971 the Director of 
Welfare Services advised that the Canadian Coimcil on 
Social Development has launched a project to gather infor- 
mation from across Canada with a view to formulating a 
social policy statement on the Study on Youth on Social 
Assistance. Mr. Boyd attached a copy of their proposal 
for the information of the Committee. 

RECOMMENDED that the communication from the Director of 
Welfare Services dated August 2nd 1971 re:specting the Study 
on Youth on Social Assistance, together with the proposal 
of the Canadian Coiincil on Social Development be received 
for information. 


The meeting adjourned at approximately 12.10 p.m. 


■)f -x- * -x- * * 
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REPORT TO COUNCIL 
STANDING COMMITTEE OF COUNCIL ON GENERAL PURPOSES 

AUGUST 26, 19 71 


A meeting of the Standing Conunittee of Council on General 
Purposes was held on Thursday, August 26, 1971, in the No. 1 
Committee Room, City Hall, at approximately 9:30 a.m. 


PRESENT: 


ABSENT 


CLERK; 


Alderman Broome (Chairman) 

His Worship the Mayor 

Aldermen Adams, Calder, Hardwick, 

Phillips, Rankin, Sweeney 

and Wilson 

Alderman Bird 

Alderman Linnell (Leave of Absence on 

account of illness) 

D. Scott 


Adoption of Minutes 

The Minutes of the meeting held July 29, 1971, were adopted. 


The following matter is submitted for the information of 
Council. 


INFORMATION 

1. Election Matters 

The Committee continued its discussion on election matters for 
report at a later date. 


The meeting adjourned at approximately 10:30 a.m. 


****** 
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STANDING COMMITTEE OF COUNCIL 


ON TRANSPORTATION 


AUGUST 26, 1971 


A meeting of the Standing Committee of Council on Transportation 
was held in the No. 1 Committee Room on Thursday, August 26, 1971 
at 3 : 15 p.m. 


PRESENT: 


ABSENT: 


Alderman Wilson, Chairman 
Aldermen Adams, Phillips, Hardwick 
and Sweeney 

His Worship the Mayor (On Civic Business) 
Alderman Broome (On Civic Business) 
Alderman Linnell (On Leave) 
Aldermen Bird, Calder and Rankin 


CLERK: 


M. James 


PART II 

The following action of the Committee is submitted for information. 
3. Hudson Street Tolls 

Council at its meeting of July 27th referred the submission 
of delegation re the institution of tolls on the proposed 
Hudson Street Bridge to your Committee. 

The Committee members present agreed that discussion of 
this matter be deferred. 

The meeting then adjourned. 


FOR ADOPTION SEE PAGE(S).../^.^ " 
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STANDING COMMITTEE OF COUNCIL 
ON TRANSPORTATION 

September 9. 1971 

A meeting of the Standing Committee of Coianoil on Transportation 
was held in the East Wing, 4th Floor, City Hall on Thursday, 
September 9, 1971, at 9.30 a.m. 

PRESENT ; Alderman Wilson, Chairman 

Aldermen Adams, Bird, Broome, Calder, 
Hardwick, Linnell, Phillips, 
Rankin and Sweeney 

ABSENT ; His Worship the Mayor (On Civic Business) 

CLERK; M. James 

The Minutes of the meeting of August 26, 1971 were adopted. 


PART 1 


The following recommendations of the Committee are submitted to 
Council for consideration: 

1. Second Crossing of First Narrows: 

Cost of Approaches in the City of Vancouver 

The Chairman reported on discussions which had taken place between 
himself, the Prime Minister of the Province of British Columbia, 
and the Honourable Minister of Fisheries (Federal), Mr. Jack Davis. 

The Chairman reported that the Prime Minister of the Province had 
agreed that if the Federal Government acknowledged the account 
presently outstanding by the Provincial Government for contributions 
to the Second Narrows Bridge when it became part of the Trans Canada 
Highway, the Prime Minister of British Columbia would agree to the 
application of such funds from the Federal Government towards the 
costs of the approaches to the Second Crossing of First Narrows, these 
Federal funds to be in addition to the S27 million provided for by the 
Provincial Govemm:ent by its recent Act. 

The Chairman of the Committee reported that he wished an expression of 
support from the Committee members present to continue the Special 
Liaison Committee established previously by Comcil on the matter of 
the Second Crossing of First Narrows and to make representations to 
the Federal Government by suitable meanrs, so as to determine whether 
or not the Federal Government would acknowledge the indebtedness 
claimed by the Provincial Government re the Second Narrows Crossing 
Bridge . 

It was noted that this indebtedness claimed by the Provincial Govern- 
ment, with accrued interest applied, now stands at approximately 
$14 Djillion. 


cent ' d 


C7 


STANDING COMMITTEE OF COUNCIL 

ON TRANSPORTATION 2 

SEPTEMBER 9, 1971 


Clause 1 Continued 

The Committee 

RECOMMENDS that: 

The proposal of the Chairman of this Committee re the 
continuation of the Special Liaison Committee re Second 
Crossing First Narrows be approved and that it initiate 
such necessary actions and presentations to the Federal 
Government re the payment of the account presently held 
outstanding by the Provincial Government, 


PART 11 

The following action of the Committee is submitted to Council for 
INFORmTION : 

2. Georgia Viaduct Replacement 
East Approach Route 

At the Council meeting held August 24, 1971, the Board of Admini- 
stration submitted to Council the final report of Phillips, Barratt 
Hillier, Jones and Partners on the alignment of the east approach 
route from the Georgia Viaduct Replacement to Highway 401, 

Coimcil at this meeting of August 24 passed a six point resolution 
dealing with the submitted report as follows: 

THAT, 

(1) the East Approach Route Report be received by Council. 

(2) Council instruct that a report reference by the con- 
sultants be arranged at a location suitable for viewing 
the model, 

(3) City officials submit a report to Council on the findings 
of the study after the report reference has been given 

by the consultant, 

(4) The East Approach Route Report be made available to the 
following at no charge: 

a. Town Planning Commission 

b. Public Library: Main Branch plus other branches 

c. Park Board 

d. School Board 

e. the citizen members on the Liaison Committee 

f. railway companies (B,N,R, and C,N,R,) 

g. university libraries (U,B,C, and S,F,U, ) 

h. Mianicipality of Bumaby 

i. Greater Vancouver Regional District 
j. Provincial Government 

k, B,C, Hydro and Power Authority, Transit Division 

(5) City Council, or Committee, make arrangements to hear 
submissions from the public and in particular the citizen 
members on the Liaison Committee and that the officials 
prepare an easily understandable information report which 
will be available to the public at no charge, 

(6) that the consultants' report be made available to the 
public at a cost of $10,00 a copy, " 
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STANDING COMMITTEE OF COUNCIL 

ON TRANSPORTATION 3 

SEPTEMBER 9, 1971 

Clause 2 Continued 

In compliance with the second instruction your Committee received a 
report reference from Mr. L. K. Narod of Phillips, Barratt, who, with 
the assistance of a large model, described the solution recommended 
by the firm. 

Mr. Narod detailed for the members of the Committee the considerations 
which the consultants and special consultants kept in mind while 
preparing the final recommendation and explained in detail how the 
various segments of the route were developed so as to provide the 
optimum solution to the design problems presented and the terms of 
reference established. 

The members of the Committee present asked Mr. Narod various questions 
concerning the design solution and the following are points Mr. Narod 
made in reply to questions: 

it was considered preferable to elevate the facility over the 
railway trackage at the western end prior to the entry into 
the cut on the basis of cost 

the facility in the cut would be above the railway tracks 
and the building of the facility would require the lowering 
of the railway tracks by approximately six feet 

the south bank of the cut would be left in its natural state, 
the north bank would be landscaped 

24 homes would be displaced by the off ramp from the facility 
to Boundary Road 

the total number of homes which will have to be displaced are 
80 in the City of Vancouver and 13 in Bumaby 

the facility will operate as a distributor and connector for 
traffic within the city plus provide the function of direct 
link between the Georgia Viaduct and 401 

the facility lends itself quite readily for the use by express 
bus service 

the design of the facility is for 60 miles per hour from 401 
to Clark Drive, reducing to 50, and then to 40 on the Georgia 
Viaduct Replacement 

there is no connection between the facility and the proposed 
Columbia-Quebec connector at this time 

the facility has a design capacity of 4500 vehicles per hour 

the project could be staged from Main to Nanaimo and then the 
second stage built easterly, and then the third stage connecting 
finally with 401 

the facility could be built as four lane and expand to six at a 
later date, but this would only save %\ million of the estimated 
$60 million cost at this time. 


cont ' d 
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STANDING COMMITTEE OF COUNCIL 

ON TRANSPORTATION 4 

SEPTEMBER 9, 1971 


Clause 2 Continued 


Mr. Strachan of Barron & Strachan, sub consultants re the 
acoustical problems of the facility, advised that the 
design has been made to provide noise levels which are 
below acceptable standards 

truck access and exits was considered and provision for 
such was included 

The Committee members discussed the provision of information to the 
general public and it was noted that the Council had instructed on 
August 24, the development and distribution of an informational 
brochure. It was noted that this brochure and a report from the 
Board of Administration giving information from the various depart- 
ments would probably be available in mid-October. The Committee 
noted that the contract between the City of Vancouver and the 
consultant provided for a period of three months subsequent to the 
submission of the final report wherein the consultant would make 
staff available for explanatory meetings. The Committee was concerned 
with the possibility that such three month period might expire prior 
to the provision of information to the public. A representative of 
Phillips, Barratt present advised the Committee that this condition 
would be viewed by them in a flexible manner. 

Certain Committee members present suggested that the model which was 
before the Committee at this meeting be made available to the general 
public at some suitable location. One such suitable location 
suggested was the Technical Secondary School, 2600 East Broadway. 

Other members of the staffs of sub consultants were present and spoke 
to the Committee briefly. 

Your Committee RESOLVED 

that the report reference be received 

The meeting adjourned at approximately 10.45 a.m. 
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CITY OF VANCOUVER 

REGULAR COUNCIL MEETING 

A Regular meeting of the Council of the City of Vancouver 
was held on Tuesday, September 21, 1971, in the Council Chamber, 
at approximately 9:30 A.M. 

PRESENT ; His Worship the Deputy Mayor (Alderman Adams) 
Aldermen Bird, Calder, Hardwick, Linnell, 
Phillips, Rankin, and Sweeney 

ABSENT ; His Worship the Mayor (on Civic Business) 
Alderman Broome (on Civic Business) 

Alderman Wilson (on Civic Business) 

CLERK TO THE COUNCIL ; D. H. Little 

PRAYER The proceedings in the Council Chamber were opened with 
prayer. 

'IN CAMERA' MEETING 

The Council agreed to an 'In Camera' meeting later this 

day. 

ADOPTION OF MINUTES 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Calder, 

THAT the Minutes of the Regular Council meeting (including 
'In Camera'), dated September 14, 1971, be adopted. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Bird, 
SECONDED by Aid. Linnell, 

THAT this Council resolve itself into Committee of the Whole 
His Worship the Deputy Mayor in the Chair. 

- CARRIED 

UNFINISHED BUSINESS 

1. Complaint: Properties at 
4296 and 4316 Main Street 

It was advised this matter has been deferred for future 
arrangement in respect to delegations. 

BOARD OF ADMINISTRATION AND OTHER REPORTS 

A. General Report, September 17, 1971 

Social Service and Health Matters 

MOVED by Aid. Linnell, 

THAT the report of the Board of Administration (Social 
Service and Health Matters) dated September 17, 1971, be adopted. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd.) 

Building and Planning Matters 

Downtown Development Adjacent to 
Entrance to Stanley Park (Clause 3) 

It was agreed to defer consideration of this clause pending 
the appearance of the Director of Planning and Civic Development 
to assist Council in the matter later this day. 

False Creek - Temporary Marina 
Development (Clause 4) 

MOVED by Aid. Bird, 

THAT 

a copy of the report of the Director of Planning and Civic 
Development on this subject, be given to False Creek Marinas 
Limited with the advice that if it is still the desire to appear, 
arrangements will be made for a delegation to be heard at an 
appropriate meeting of the Standing Committee of Council on 
Planning and Development. _ q^j^rjeq 

Public Housing - Champlain Heights 
(Site #17) (Clause 5) 

It was agreed to defer consideration of this clause pending 
the 'In Camera' session later this day. 

Balance of Building and Planning Matters 

MOVED by Aid. Sweeney, 

THAT, in respect of the report of the Board of Administration 
(Building and Planning Matters) dated September 17, 1971, 
Clauses 1 and 2 be adopted and Clause 6 be received for informa- 
tion. 

- CARRIED 

Licenses and Claims Matters 

MOVED by Aid. Bird, 

THAT the report of the Board of Administration (Licenses and 
Claims Matters) dated September 17, 1971, be adopted. 

- CARRIED 

Fire and Traffic Matters 

Amendment to Section 97 of the Fire By-Law, 
#2193 - to Improve Existing Alarm Systems 

Pursuant to the report of the Board of Administration on 
this matter, it was 

MOVED by Aid. Bird, 

THAT provision be made in the By-Law for an appeal to the 
Provincial Fire Marshal from an order made by the Fire Chief, 
under the proposed amendment. 

- CARRIED 

Finance Matters 

Rental of Magnetic Card 
Selectric Typewriter (Clause 1) 

MOVED by Aid. Sweeney, 

THAT the recommendation in this clause be adopted on the 
understanding that the vacant position will not be filled without 
Council's approval. 

- CARRIED 
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BOARD OF ADMINISTRATICW AND OTtiER REPORTS (cont'd.) 

Finance Matters (cont'd.) 

Grant; 3H Society (Clause 4) 

The Council considered the report of the Director of Social 
Planning/Community Development on the application of the 
Handicrafts for Homebound Handicapped Persons' Society for a 
grant. Details in respect to the matter are set out in the 
report, concluding with the recommendation that a grant of 
$5,000.00 be approved subject to certain conditions. 

j MOVED by Aid. Rankin, 

I THAT the recommendation of the Director of Social Planning/ 

Community Development that a grant of $5,000.00 be made, subject 

j to certain conditions, be approved subject to 50% cost sharing 
under the Canada Assistance Plan. 

- LOST 

MOVED by Aid. Calder, 

THAT this organization be given an opportunity to appear 
before Council in regard to the grant application if they so 
desire. 

- CARRIED 

Grant Request : Kiwassa 
Neighbourhood Services (Clause 5) 

The Director of Social Planning/Community Development reported 
on a grant request from the Kiwassa Neighbourhood Services and 
recommended a grant of $2,000.00 which is shareable under the 
Canada Assistance Plan, be approved. 

MOVED by Aid. Calder, 

THAT the recommendation of the Director of Social Planning/ 
Community Development be approved, subject to cost sharing under 
the Canada Assistance Plan. 

- CARRIED BY THE 
REQUIRED MAJORITY 

Grant Equal to Rental of Queen 
Elizabeth Theatre Rehearsal Room: 
The Canadian Red Cross Society 
(Clause 6) 

MOVED by Aid. Bird, 

THAT pursuant to the request received, a grant equal to the 
rental of the rehearsal room at the Queen Elizabeth Theatre be 
made to the Canadian Red Cross Society in order to make possible 
the use of the rehearsal room for a Blood Donors' Clinic to be held 
in the near future. 

- CARRIED BY THE 
REQUIRED MAJORITY 

Balance of Finance Matters 

MOVED by Aid. Linnell, 

THAT, in respect of the report of the Board of Administration 
(Finance Matters) dated September 17, 1971, Clauses 2 and 3 be 
adopted . 

- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd.) 

i Building and Planning Matters (cont'd.) 

Downtown Development Adjacent to 
Entrance to Stanley Park (Clause 3) 

! 

MOVED by Aid. Hardwick, 

THAT the recommendation in this clause be adopted. 

FURTHER THAT the Director of Planning and Civic Development 
in considering the matter, look into the question of restricting 
access on Alberni Street. 

- CARRIED 

B, Property Matters, September 17, 1971 

Sale of City-Owned Lot: Guelph Street 
Between 5th and 6th Avenues (Clause 4) 

The Board of Administration submitted the report of the 
Supervisor of Property and Insurance on an application from the 
owners of Lot 14, Block 89, D.L. 264A, to purchase the adjacent 
City-owned Lot 13 on Guelph Street between 5th and 6th Avenues. 

Details of the matter are set out in the report with the note 
that the Director of Planning and Civic Development has recommended 
the City lot be released for sale to the Lot 14 owners, subject 
to the two lots being consolidated to form one parcel. 

MOVED by Aid. Bird, 

THAT City-owned Lot 13 be sold to the adjacent owners of 
Lot 14, subject to the following terms and conditions: 

(a) $6,900.00 cash, plus proportion of current year's taxes 
and registration fees; 

(b) consolidation of Lots 13 and 14 to form one parcel; 

(c) the newly consolidated parcel be surveyed and staked 
by the City. 

- CARRIED 

Balance of Property Matters 

MOVED by Aid. Linnell, 

THAT, in respect of the Board of Administration report 
(Property Matters) dated September 17, 1971, Clauses 1, 2, 3, 
5 and 6 be adopted. 

- CARRIED 

C. Report of Standing Committee 

on Transportation, August 26, 1971 

MOVED by Aid. Hardwick, 

THAT Clause 1 of this report regarding the Greater Vancouver 
Regional District (Transportation Committee) be received for 
information; and 

THAT Clause 2 regarding Vancouver transportation needs be 
deferred for consideration later this day when representatives 
from the Planning and Engineering Departments will be present. 
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BOARD OF ADMINISTRATION AN D OTHER R EPORTS ( co nt'd .) 

D. 37th Avenue - Eraser Street to 

Inverness Street; Street Al l owance 

The report of the Board of Administration of August 13, 1971, 
on the subject matter was deferred pending delegations later this 
day. 


The Council (in Committee) recessed at approximately 10:45 a.m. 
and following an" 'In Camera' meeting, recessed again to reconvene 
in open session at 2:00 p.m. 


The Council (In Committee) reconvened in the Council Chamber at 
approximately 2:00 p.m.. His Worship the Deputy Mayor in the Chair 
and the following members of Council present: 

PRESENT: His Worship the Deputy Mayor (Alderman Adams) 

Aldermen Bird, Calder, Hardwick, Linnell, 
Phillips, Rankin and Sweeney 

ABSENT: His Worship the Mayor (on Civic Business) 

Alderman Broome (on Civic Business) 

Alderman Wilson (on Civic Business) 

DELEGATIONS AND BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd.) 


37th Avenue - Eraser Street to 
Inverness Street : Street Allowance 
(cont'd.) 


The Board of Administration under date of August 13, 1971, 
reported pursuant to Council instructions on June 8, 1971, when 
the question of sale of certain City-owned lots, 37th Avenue - 
Chester Street to Inverness Street, was under review. 

The latest Board report sets out the various aspects in 
detail and recommends adoption of the City Engineer's recommendation 

'that the street allowance on 37th Avenue between Eraser 
and Inverness Streets remain at 33 feet.' 

Delegations were heard, both for and against the street 
widening as follows : 

Mrs. H. M. Jorgensen - for the widening and filed a brief 

dated June 3, 1971, and additional 
information . 

Mr, P. Gebhard - against the widening and filed a 

brief dated September 21, 1971. 

After due consideration, it was 

MOVED by Aid. Bird, 

THAT (a) City-owned lots involved and advertised for sale, 
referred to in the Board of Administration report 
of June 8, 1971, be withdrawn from sale; 

(b) The City Engineer prepare plans and report back to 
Council with respect to the development of a 50-foot 
St reet ; 

(c) the required action be taken with regard to establish- 
ment of a building line on the north side of 37th 
Avenue affected ; 

(d) the appropriate action be taken to sell off the balance 
of City-owned lots not rc^quired for tho widening. 

- CARRIED 
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DELEGATIONS AND BOARD O F ADMINISTRA'L'iaSl AND OTHER R EPOR TS (cont'd.) 

Standing Committee Report on 
Transportation: August 26, 1971 
(cont 'd« ) 

Greater Vancouver Regional District 
(Transportation Committee) (Clause 1) 

Earlier this day. Council received for information Clause 1 
of this report. 


Vancouver's Transportation Needs 
(Clause 2) 


In the report of the members present at the Standing Committee 
on Transportation meeting dated August 26, 1971, when Vancouver's 
transportation needs were considered, details are contained of 
the report of the Board of Administration under date of August 5, 
1971, on the subject. After due consideration, it was 


MOVED by Aid. Hardwick, 

THAT Vancouver's transportation needs be expressed as follows 
from the City's point of view: 

Vancouver's Transportation 
Needs 

A, Immediate Improvements 

(i) immediate improvements to the existing transit system 
particularly in the Central Business District and 
Central City area (an acceleration and extension of 
the joint City/B. C. Hydro transit operations study). 

(ii) improvements to the total transit system to promote 
increased usage of the system in the next 5-10 
years . 


(iii) continued development of the existing arterial grade- 
street system. 


B , Ma jor Facilities 

(i) in addition to improvements to the existing transit 
system the first stage or stages of a rapid transit 
system to improve access to the Central City area. 

(ii) a continuation of Highway 401 as a limited access 
facility along Cassiar Street to the Second Narrows 
Bridge (Cassiar Link). 


C . Tran s portation Planning Needs 

(i) a three-stage study to develop definitive plans for 

future public transit in the Central area of Vancouver 
as a guide for current major redevelopment proposals 
and "Downtown Concepts". (The first stage of this 
study is now being undertaken by the G.V.R.D.) 


(ii) additional studies related to further stages of a 
regional rapid transit system. 

(iii) regional transportation studies applied to the City 
to permit decisions to be made about such facilities 
as Boundary Road, S. E. Marine Drive, connection 
between Highway 401 and the downtown area, downtown 
by-pass facility, etc. 

cont 'd . . . . 
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C . Transportation Planning Need s (co nt 'd. ) 

(iv) a study of arterial streets with a view to assessing 
opportunities for the establishment of relatively 
large community areas (particularly in the outlying 
City areas) not segmented by arterial streets. 

(v) a study of commercial and industrial traffic move- 
ments and needs to facilitate such movements and to 
co-ordinate the development of streets and other 
transportation media to serve these needs as well 
as commuter traffic. 

AND FURTHER THAT the Greater Vancouver Regional District 
be advised that Vancouver's transportation needs are as outlined 
above in A., B., and C. 

- CARRIED 

MOVED by Aid. Hardwick, 

THAT the proposal contained in the Board of Administration 
report of August 5, 1971, for obtaining public reaction to 
Vancouver's transportation needs be referred to the next meeting 
of the Standing Committee on Transportation for further considera- 
tion . 

- CARRIED 

Building and Planning Matters (cont ' d . ) 

Public Housing - Champlain Heights: 
Site #17 (Clause 5) 

The Board of Administration under date of September 17, 1971, 
submitted a report of the Director of Planning and Civic 
Development with respect to development of public housing on 
Site #17 in Champlain Heights, pursuant to Council policy. It is 
advised there are four (4) main alternatives for the disposition 
of the Site and these are listed as follows: 

(Ij The City could accept the position taken by the Province 
and C.M.H.C. and proceed with a Public Housing project 
substantially on the basis sot out by the Province and 
C.M.H.C. The result would be subsidized low rental accom- 
modation with a double subsidy being provided by the City 
and the cstabliclimcnt of the precedent of the City accept- 
ing a unilateral write-down in land cost. Under present 
City policy, this would be unvicceptable . 

(2) The City could attempt to secure a low rental townhouse 
project at 18 units per acre under Section 16 of the 
National Housing Act. We have just completed what has 
apparently been a successful tender call for a similar 
type of development on Site r/lO. If successful, this 
alternative would produce low rental accomiiiodat ion 
(although the rents would not be as low as a Public 
Housing project) and would probablj' involve the City 
' in some write -dovm in land value. The write-down is 
unlikely to be as ureat as thcvt required by the Province. 
The land cost per unit in the recommended scheme for 
Site JV'IO is $2,400. If this alternative is accepted by 
Council it would be necest;ary to carry out negotiations 

cont 'd . . . . 
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DELEGATIONS AND BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd 


Public Housing - Champlain Heights: 
Site #17 (Clause 5) (cont'd.) 


with C.M.H.C. to secure a mortgage commitment for this 
site so that when bids are called it would be with the 
certainty that Section 16 mortgage money is available 
for the development. 

(3) The United Co-operative Housing Society is carrying out 
development on ad -joining Site tflfi. It is possible that 
this organization or anot^icr housing co-operative might 
be interested in developing Site ffl7 which would result 
in housing for people on low or moderate incomes. In 
the case of the United Co-operative Housing Society the 
City has leased the land at an annual ground rental of 
B% of 80% of the market value . 

(4) The last alternative is to dispose of the site for 
townhouse development at a maximum density of IS units 
per net acre by competition for development by private 
developer. This u'ould undoubtedly produce the maximum 
return to the City but almost certainly would not result 
in housing lor people of low income. 

In considering alternative (3) above, a communication was 
noted under date of September 15, 1971, received from the United 
Co-Operative Housing Society advising of its desire to enter into 
immediate negotiation with the City for lease or purchase of this 
Site for co-operative housing. 

MOVED by Aid. Phillips, 

TEJAT the Director of Planning and Civic Development arrange 
for an advertisement to the effect that the City is considering 
the disposal of Site #17 in Champlain Heights and will entertain 
Limited Dividend, Co-operative, and other proposals, having in mind 
low and moderate income groups, and 

THAT further consideration of the matter be through the 
Standing Committee on Planning and Development. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Bird, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid. Bird, 
SECONDED by Aid. Rankin, 

TPIAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOTIONS 

1. Expropriation: S/S 22nd Avenue 

between Camosun and Crown Streets 

MOVED by Aid. Bird, 
SECONDED by Aid. Hardwick, 

WHEREAS the City of Vancouver desires to acquire 

that certain parcel or' tract of land and premises situate 

cont 'd . - - . 
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MOTIONS (cont'd.) 

Expropriation: S/S 22nd Avenue 

between Camosun and Crown Streets (cont'd.) 

in the City of Vancouver, in the Province of British 
Columbia, more particularly known and described as follows: 
Lot 17 of Lot 4, Block 42, District Lot 
139, Group 1, New Westminster District, 
Plan 4442, 

pursuant to its powers under section 179 of the "Vancouver 
Charter", Statutes of British Columbia 1953, Chapter 55, 
and amendments thereto; 

AND WHEREAS the City of Vancouver has failed to 
come to an agreement with the owners of the real property 
aforesaid as to the terms of acquisition thereof? 

THEREFORE BE IT RESOLVED that tne real property 
aforesaid be, and the same is, hereby expropriated by the 
City of Vancouver. 

- CARRIED 

2. Expropriation: N/S 22nd Avenye 

between Camosun and Crown Streets 

MOVED by Aid. Bird, 
SECONDED by Aid. Hardwick, 

WIIEREAS the City of Vancouver desires to acquire 
that certain parcel or tract of land and premises situate 
in the City of Vancouver, in the Province of British 
Columbia, more particularly known and described as follows: 
Subdivision 10 of Lot 2, Block 42, 
District Lot 139, Group 1, New West- 
minster District, Plan 4417, 
pursuant to its powers under section 179 of the "Vancouver 
. Charter", Statutes of British Columbia 1953, Chapter 55, 
and amendments thereto? 

AND V7HEREAS the City of Vancouver has failed to 
come to an agreement with the owner of the real property 
aforesaid as to the terms of acquisition thereof; 

cont 'd, . . . 
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MOTIONS (cont'd.) 

Expropriation : N/S 22nd Avenue 

between Caniosun and Crown Streets (cont' d . 

THEREFORE BE IT RESOLVED that the real property 

! aforesaid be, and the same is, hereby expropriated by the 

i 

City of Vancouver. 

- CARRIED 

3. Welfare Recipients: New Proposal 
by the Provincial Government 

On September 14, 1971, Alderman Linnell and Alderman Phillips 
submitted a motion respecting the new proposal by the Provincial 
Government to find employment for certain welfare recipients. 

After due consideration, the Council agreed to the withdrawal 
of the motion. 

It was noted that Alderman Phillips, who will be in Ottawa 
in the near future, will take this subject matter up with the 
appropriate authorities. 

4 . Sister Citie s 

A motion by Alderman Hardwick, notice of which was given on 
September 14, 1971, on the subject of 'Sister Cities', failed to 
receive a Seconder and, therefore, was not further proceeded with. 

5 . Noise 

MOVED by Aid. Calder, 
SECONDED by Aid. Phillips, 

THAT WHEREAS the Vancouver City Council considered the matter 
of noise pollution in July 1970; 

AND WHEREAS Council decided to strike a noise pollution 
committee which met once and decided to refer all the material 
to the Greater Vancouver Regional District; 

AND WHEREAS the Greater Vancouver Regional District has 
studied the matter of noise pollution for eight (8) months and 
has not reported ; 

AND WHEREAS all major cities in Canada presently have anti- 
noise by-laws ; 

AND WHEREAS Burnaby has recently passed an anti-noise by-law; 

THEREFORE BE IT RESOLVED that Vancouver City Council meet in 
Committee to draft a City of Vancouver Noise Abatement By-Law. 

(Notice ) 

(Notice was called and, therefore, the motion was 
deferred to the next regular meeting of Council.) 


cont ' d 
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INTRODUCTION 

His Worship the Deputy Mayor introducod Dr. i.'. S. Dhillon, 
Speaker of the Lok Sabha (Parliament of India) who was accompaniod 
by Mr. Harold Winch, Member of Parliament, and Miss Jean MacPherson 
of the Secretariat at Ottawa. 

ENQUIRIES AND OTHER MATTERS 


Alderman Hardwick - 
Columbia-Quebec Connector 


enquired of the Board of Administra- 
tion respecting reporting to Counci 1 
on the Columbia-Quebec Connector 
and particularly, tlie effect on the 
Pendi^r Street Corridor. 


Commissioner Sutton Brown advised 
he would endeavour to expedite 
a report being prepared on the 
Connector • 


Alderman Phillips - 
Drainage of Sewage into 
Central Valley Drainage 
Basin (Still Creek) 


referred to a conversation with the 
Chairman of the Pollution Committee 
of Burnaby when it was advised 
that his Municipality had forwarded 
a communication to Vancouver 
relative to sewer connections 
within Vancouver which are stated 
as a cause of a degree of pollution 
in Still Creek. 


It was reported such a communication 
has been received and is being 
processed in the normal manner. 


Alderman Bird - 
Strathcona Rehabilitation 
P rogram 


referred to the Strathcona 
Rehabilitation Program and enquired 
of the status of the matter. 


Commissioner Sutton Brown advised. 


The Council adjourned at approximately 3:45 p.m. 


* * * 


The foregoing are Minutes of the Regular Council meeting held on 
September 21, 1971, adopted by Council on September 28, 1971. 



Deputy Mayor 
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(Social 1) 


SOCIAL SERVICE AND HEALTH MATTERS 


RE COMMEN DAT I ON 


1. 


Extension of Contract : 

University of British Columbia and City of Vancouver 


Yotir Medical Health Officer reports as follows: 

"On August 1, 1969, an agreement was signed between the City of 
Vancouver and the University of British Columbia to provide a 
Public Health Nurse from the Health Departnent on a half-time 
basis for a period of one year. The service provided is 100% 
recoverable from the University. On September 29, 1970, the 
City Council approved an extension of the contract for a period 
of one year. 

A request has been received from the University for a further 
renewal of this agreement for a period of nine months, effective 
September 1, 1971, with the necessary revisions to bring the 
terms of the agreement up to date. 

It is recommended that the authority be given to the Medical 
Health Officer to renew this agreement and that the Law Department 
prepare the necessary memorandum of agreement." 

Your Board RECOMMENDS that J 

(a) The Medical Health Officer be authorized to arrange extension of the 
agreement to supply a Public Health Nurse to the University of 
British Columbia on a half-time basis for nine months, effective 
September 1, 1971, at no cost to the City. 

(b) The Corporation Counsel prepare the necessary revised memorandum of 
agreement between the City and the University. 


FOR ADOPTION SEE PA6E(S) .„.. 
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BUILDING AND PLANNING MATTERS 

RECOMMENDATIONS 

1. Development Permit Application No. 56584 
3690 West Broadway 


The Director of Planning and Civic Development reports as follows: 

"The Standard Oil Company of B. C. Ltd., filed Development Permit 
Application No. 56584 to reconstruct the existing gasoline service station 
on this site and to enlarge the site area by including one additional 
33' wide lot to the east. 

The site is located in a C-2 Commercial District on the south east corner 
of West Broadway and Alma Street. 

The Gasoline Service Station Policy as adopted by City Council in October 
1968 permits the reconstruction of a gasoline service station on this 
site and expansion of the existing service station site provided, in 
the opinion of the Technical Planning Board, such expansion would not 
be detrimental to existing retail shopping facilities. 

No existing retail shopping facilities will be taken away at this 
location by the addition of this lot to the existing service station site. 

The Technical Planning Board and the Town Planning Commission recommend 
that Development Permit Application No. 56584 be approved in accordance 
with the submitted application such plans and information forming part 
thereof thereby permitting the reconstruction of the existing gasoline 
service station on this site and the expansion of the gasoline service 
station site subject to the following conditions: 

(1) Prior to the issuance of the Development Permit: 

(a) arrangements are to be first made to the satisfaction of the 
City Engineer and the Director of Planning for the consolidation 
of this site into one parcel and 

(b) revised drawings are to be first submitted to the satisfaction 
of the Director of Planning indicating 

(i) the location of any tire displays on this site with such 
being in accordance with the regulations of Section 11(10) 
of the Zoning and Development By-law. 

(ii) the provision of satisfactory screening around the proposed 
trash enclosure. 

(2) All landscaping is to be provided in accordance with the approved 
drawings within six (6) months from the date of any use or occupancy 
of the proposed development and thereafter be permanently maintained 
in good condition. 

(3) The development, including the use of all open portions of this 
site, is to be carried out and maintained at all times in accordance 
with the approved drawings and Section 11(10) of the Zoning and 
Development By-law." 


Your Board RECOMMENDS that Development Permit Application 
No. 565 84 be approved in accordance with the recommendation 
of the Technical Planning Board and the Town Planning 
Commission. 


cat 
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2. Execution of Modification of Option 
to Purchase 3333 Commercial Drive, 


The Corporation Counsel reports as follows: 

"As a condition to the granting of a development permit 
in respect of portion of Block "C" , District Lot 753, 
Group One, New Westminster District, Plan 821, being 
3333 Commercial Drive, the applicant was required to 
give the City an option to purchase the westerly ten 
feet of the above property for future lane widening 
purposes. This option in favour of the City was drawn and 
registered as a first charge against the property. The 
present owner is now constructing improvements on this 
property and requires a mortgage in order to carry out 
its development. The mortgagee, however, wishes to have 
a charge on the whole of the property including the 
westerly ten feet, but the Option Agreement does not 
make a provision for such an arrangement. 

The solicitors for the owner have suggested that the 
option be modified to provide that the owner may grant 
a mortgage over the whole of the area, including the 
optioned area, on the condition that if the City should 
exercise its option, the mortgagee, in this case Credit 
Foncier Franco-Canadien, would agree to provide the City 
with a discharge of the mortgage for the optioned area. 

The net effect is that the City's legal position is 
unchanged, but as this document requires formal execution 
it is recommended that the Mayor and the City Clerk be 
authorized to execute the appropriate agreement to embody 
the foregoing arrangement between the City, the owner, 
Carolina Enterprises Ltd. and Credit Foncier Franco- 
Canadien. " 

YOUR Board RECOMMENDS that the foregoing report of the Corpora- 
tion Counsel be adopted. 

3. Downtown Development Adjacent to 
Entrance to Stanley Park 

The Director of Planning and Civic Development in his capacity as 
Chairman of the Technical Planning Board reports as following: - 

"On June 8th, 1971, Council resolved: 

'THAT WHEREAS the four block property across Georgia 
Street from the proposed Four Seasons development east- 
ward (bounded by Georgia, Chllco, Cardero and Alberni) 
is presently zoned C-3, which would allow building up to a 
floor space ratio of 5 for Commercial development. 

AND WHEREAS such development might be inappropriate 
for that location; 

THEREFORE BE IT RESOLVED THAT the Director 
of Planning and Civic Development be instructed to report 
on the suitability of the zoning.' 


Continued 
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Clause 3 Continued 

Further, Council on June 22, 1971, adopted the report of the Stand- 
ing Committee on Planning and Development which included the following 
two recommendations: - 

'THAT Council concur that to create the amenities in 
the Downtown peninsula supported by the general public, 
as reported on in the Summary of Submissions dated 
February 1971, lower densities of development will be 
necessary. 

THAT the Director of Planning and Civic Development 
be instructed to submit a zoning by-law on the basis 
that transit and transportation will be improved, but 
dealing with current conditions: and in so doing, the 
Director of Planning and Civic Development have regard 
to those areas whose uses are similar in each of the 
Concepts 2, 4 and 5.' 

This report offers a recommendation with regard to rezoning a 
portion of the commercial area at the west extremity of Georgia 
Street and gives the situation regarding further reports to Council 
on downtown policy prospects and zoning recommendations. 


Rezoning Block Bounded h y Chilco. Georgia. Penman & Alberni Streets 

The four blocks referred to in the Council resolution of June S, 1971, 
are presently zoned C-3 , permitting a variety of commercial uses, to 
a maximum floor space ratio of 5 and generally a height limitation of 
8 storeys or 100 feet. Residential uses are also permitted, however 
at a reduced floor space ratio. 

Present studies indicate that the area on Georgia Street west 
of Denman Street should be developed to focus on commercial 
uses that emphasize retail and service activities that cater to 
the local population. Buildings should be at a lesser density than 
is permitted by the C-3 zoning, to be in accord with the density 
permitted in the adjacent parts of West End. This area should 
also include residential development. 

The two blocks east of Denman Street form part of a larger area 
also zoned C-3. The future specifications of this area are pre- 
sently under study. 

The proposed change to the area west of Denman Street to permit 
only convenience commercial uses serving the needs of the nearby 
residents instead of the present general commercial development, 
which tends to attract customers from throughout the City, is an 
appropriate course of action. 

This proposal also has the objective of reducing the height and bulk 
of development to preserve vistas from the West End to the water- 
front, and along Georgia Street towards Stanley Park. It will also 
tend to reduce vehicular traffic which would be generated by the type 
of development possible under the present zoning. 


Cont'd 
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Clause 3 Continued 

The zoning district which can be used to accomplish this change is 
the C-2 (Commercial) zone. This zone has an allowable floor space 
ratio of 3 and an overall height limitation of 40 feet, or 3 storeys. 
The Zoning and Development By-law provides for variations in the 
height restriction by the Technical Planning Board following adminis- 
tration procedures. RM-4 zoning would permit greater density under 
the most optimum conditions, but would not include commercial develop- 
ment . 

Downtown Rezoning and Policy Statement Reporting 

As instructed by Council on June 22, 1971, the Planning Department 
is proceeding with studies leading to recommendations on development 
policies and zoning changes for the Downtown peninsula. Such report- 
ing on the Downtown will be considered at the same time as a report 
on the West End, scheduled to be presented through the Joint Tech- 
nical Committee axid the Technical Planning Board by the Departments 
of Social Planning/Community Development and Planning &• Civic Dev- 
elopment, in December of this year. 

Although the June 8, 1971, instruction from Council referred to the 
four block area from Cardero Street to Chilco Street, on the south 
side of Georgia Street, this report is concerned with only the two 
most westerly blocks. Recommendations for rezoning the remaining 
two blocks will be included in the forthcoming report on Downtown 
Rezoning in order to treat the area on a comprehensive basis. 


It is recommended that:- 

Council instruct the Director of Planning and Civic 
Development to make application for rezoning of Lots 
1-13, Block 65, D.L. 185 from C-3 (Commercial) 
to C-2 (Commercial) for report back to Council through 
the Technical Planning Board and the Town Planning 
Commission. " 

Your Board RECOMMENDS that the recommendations of the Director 
of Planning and Civic Development in his capacity as Chairman of the 
Technical Planning Board be adopted. 


4 . False Creek - Temporary Marina Development 

The Director of Planning and Civic Development reports as follows : 

"The following letter addressed to the Mayor and Aldermen dated 
August 21st, 1971 has been received from Mr. Wm. S. Harvey, 
Secretary-Treasurer, False Creek Marinas Ltd.: 

'We ask for an opportunity to present our proposals 
for the construction and operation of a major publici 
small boat marina. 
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Our formal application to lease land and water 
commonly known as the Giroday Sawmill site was 
presented on March 25, 1971. 

We realize that long term commitments for the 
False Creek area are being delayed until the 
city's consultants have completed their study 
of the area. 

We do have a proposal for interim use of this 
site which would lead to a permanent marina 
installation at a future date . 

We ask for an interview with council or the 
plcLnning and development committee at your 
earliest opportunity.' 

This matter has been discussed with Mr. Harvey by this Department and 
the Supervisor of Property and Insurance. We suggested to Mr. Harvey 
that a moorage-type marina which would involve a fairly heavy capital 
expenditure and undoubtedly involve the City in a dispute on riparian 
rights with abutting owners was premature until plans for the area 
were resolved but that we would support a dry storage area with a 
launching ramp which appeared to get over both these problems. 

It was also pointed out to Mr. Harvey that the City's normal practice 
is to call for tenders for the lease or sale of land and at this 
time there appeared no reason to depart from this practice. 

Until the Consultants' plan is completed in January, 1972 and until 
the matter of the adjoining ownerships is settled some time after 
that, it appears premature to discuss any development which could 
possible lead to a permeuient marina. 

It is RECOMMENDED that Mr. Harvey be supplied with a copy of this 
report endorsed by Council as its position on the matter." 

Your Board RECOMMENDS that the report of the Director of Planning and 
Civic Development be approved, 

DELEGATION REQUEST - Mr. W. S. Harvey 
CONSIDERATION 

5 . Public Housing - Champlain Heights - Site #17 

The Director of Planning aund Civic Development reports as follows: 

"Early in 1970, Council decided on the disposition of the larger 
sites in Champlain Heights, including setting aside Site r'.*17 and 
Site #21 for Public Housing (see attached map). Exhaustive dis- 
cussions and negotiations have been held with the Provincial 
Government and Central Mortgage and Housing Corporation with the 
result that working drawings are now underway for a very satis- 
factory development of garden apartments and townhouses on Site #21. 

Negotiations on Site #17 however have resulted in a complete stale- 
mate and the present position is as follows: 
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( 1) C.M.H.C. favours this as a site for Public Housing (with 
some reservations about its shape) but wishes to limit 
development to tovvnhouses at a density of 12 units per net 
acre. Their reason is that the outline plans for this 
area show a density of 12 units per gross acre and single - 
family property has been sold to purchasers who will have 
had this in their minds. Subsequent to the preparation of 
the plan, the City has established a development require- 
ment of a maximum of 18 units per net acre which is slight- 
ly greater than the original 12 units per gross acre 
but is a more straightforward way for understanding density 
and for calculation. 

The Provincial Government insists on a limit of $2,000 
per unit for land cost, irrespective of density. 

It appears unlikely that either of these organizations will move 
from their present positions and if development were carried out 
under the conditions outlined it would result in the following: 

(1) The lower density required by C.M.H.C. will result in lowei 
utilization of the site than was intended and if this 
becomes a pattern, it will mean under-utilization of such 
facilities as schools, parks, etc. 

(2) The sale price will be substantially less than the market 
value which means that the City will be involved in a 
double subsidy--f irst in a unilateral write-down ot the 
land cost and then on a continuing basis jointly with 
the Province and C.M.H.C. on the rental subsidy. 

Comparative costs are: 

At 12 units per acre the parcel price at 

$2,000 per unit would be $24,000 per acre 

Even at 18 units per acre the parcel price 

at $2,000 per unit would be $36,000 per acre 

Last fall the City sold 6.6 acres to Dawson 
Developments Ltd. for low cost innovative 

housing on Site tfib for $55,000 per acre 

Recently Council agreed to sell Site #9 to 
Inter-Continental Holdings Ltd. for 
townhousoG at approximately 15 units 
to the acre $92,000 per acre 

There appear to be four main alternatives for the disposition 
of this site. 

(1) The City could accept the position taken by the Province 
and C.M.H.C. and proceed with a Public Housing project 
substantially on the basis set out by the Province and 
C.M.H.C. The result would be subsidized low rental accom- 
modation with a double subsidy being provided by the City 
and the establisliment of the precedent of the City accept- 
ing a unilateral write-down in land cost. Under present 
City policy, this would be unacceptable. 
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(2) The City could attempt to secure a low rental toxvnhouse 
project at 18 units per acre under Section 16 of the 
National Housing Act. We have just completed what has 
apparently been a successful tender call for a similar 
type of development on Site #10. If successful, this 
alternative would produce low rental accommodation 
(although the rents would not be as lo;v as a Public 
Housing project) and would probably involve the City 

■ in some write-dovm in land value. The write-doxvn is 
unlikely to be as great. as that required by the Province. 
The land cost per unit in the recommended scheme for 
Site #10 is $2,400. If this alternative is accepted by 
Council it would be necessary to carry out negotiations 
with C.M.H.C. to secure a mortgage commitment for this 
site so that when bids are called it would be with the 
certainty that Section 16 mortgage money is available 
for the development. 

(3) The United Co-operative Housing Society is carrying out 
development on adjoining Site #18. It is possible that 
this organization or another housing co-operative might 
be interested in developing Site #17 which would result 
in housing for people on low or moderate incomes. In 
the case of the United Co-operative Housing Society the 
City has leased the land at an annual ground rental of 
8% of 80% of the market value . 

(4) The last alternative is to dispose of the site for 
townhouse development at a maximum density of 18 units 
per net acre by competition for development by private 
developer. This would undoubtedly produce the maximum 
return to the City but almost certainly would not result 
in housing £>r people of low income. 

The four alternatives outlined above are submitted to Council for 
its guidance as to what policy should be followed." 

Your Board submits the report of the Director of Planning and 
Civic Development for the consideration of Council. 

(Copies of a map showing areas and site numbers in Champlain 
Heights is circulated for the information of Council) 

INFORMATION 

6 . Alterations at 2140 West 37th Avenue 

On September 3. 1971 City Council received a communication from 
Miss T. Ellison and petitioners with respect to certain alterations 
being carried out at 2140 West 37th Avenue. 
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The Director of Permits & Licenses reports as follows :- 

"The above building is a 1^ storey frame dwelling located 
in an R.S.I One Family Dwelling District and first came 
to the attention of this department in 1959 when certain 
complaints were received with respect to the occupancy of 
the building. These complaints were investigated and 
it was found that the occupancy was in accordance with 
existing bylaws and no action was taken. In November 
1970 a further similar complaint was received and again 
it was found that the building was occupied legally as a 
one family dwelling. 

In June 1971 our Inspection Services reported that certain 
building alterations were being carried out at this address 
without the owner first having obtained the necessary 
permits. The owner.- Mr. B. Mitsiadis of 2355 West Broadway 
was notified by letter in July to obtain the necessary 
Development and Building Permits to carry out any changes 
in this building. The necessary Development and Building 
permits were issued in late July 1971. The work is not 
yet complete and the District Building Inspector is 
continuing to check the progress of these alterations. 
None of these changes can alter the approved use of the 
building as a single family dwelling. 

Miss Ellison and petitioners have been advised by letter 
dated September 10^ 1971 of the actions that have been 
taken by this department and continuing checks will be made 
to ensure that no contraventions of existing City bylaws 
occur at the above address." 

YOUR BOARD submits the report of the Director of Permits & License 
for the INFORMATION of Council. 


(Copies of letters from Miss T. Ellison and petitioners 
are circulated for the information of Council) 


FOR ADOPTION SEE PAGE(S).., 
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LICENSES AND CLAIMS MATTERS 


RECOMMENDATIONS 


i 1. Amendments to License Bylaw 


The Director of Permits & Licenses reports as follows :- 

"When the License Bylaw was amended in 1969 the categories 
for Blind Retail Dealer and Blind Peddler were inadvertently 
omitted from the fee schedule and under strict interpretation 
of the Bylaw would be required to pay a fee of $50.00 and $25.00 
respectively. Under the former Bylaw, these categories paid 
a fee of $1.00 per annum. For obvious reasons, it is felt that 
these two categories should be reinstituted at the former fee. 

In addition^ the category Junior Achievement of B.C. is 
not included in the License Bylaw. This is a non-profit 
organization and is exempt from paying Business Tax under the 
Business Tax Bylaw but would be required to pay the higher license 
fee of $50.00 for one or two persons and $25.00 for each additional 
person up to a maximum of $500.00. It is suggested they pay a 
license fee of $10.00 per annum. 

Another license category that should be included in the 
License Bylaw is a Club Manager of organizations wliich are 
incorporated under the Societies Act and listed in the fee 
schedule. These organizations, all of which are community 
associations, pay a $2.00 license fee but under the present 
fee schedule the Manager would pay a $15.00 fee. To keep the 
fee schedule on an equitable basis, it is suggested the Manager 
of these organizations pay a $2.00 license fee. 

RECOMMENDED that the Corporation Counsel be instructed to 
prepare an amendment to Schedule "A" of the License Bylaw to 
include the following categories and license fees:- 


Blind Retail Dealer $ 1.00 

Blind Peddler $ 1.00 

Junior Achievement of B.C. $10.00 
Club Managers of Societies 

which pay a $2.00 License 

fee under this schedule $ 2.00' 


Your Board RECOMMENDS that the report of the Director of Permits 
and Licenses be adopted. 


FOR ADOPTION SEE PAGE(S) £L 
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FIRE AND TRAFFIC MATTERS 


RECOMMENDATIONS 


1. Amendment to Section 97 of the Fire By-law, 
#2193 - to improve existing alarm systems 

The Fire Chief and the Corporation Counsel report as follows: 

"Tlie Fire Chief has carried out the instructions received from 
City Council April 20, 1971, to circulate the proposed amend- 
. ment to section 97 of Fire By-law #2193 to interested parties 
for their comments. 

A list of sixteen organizations contacted is attached. Eight 
of the Associations replied with their comments. Thirty-one 
Fire Chiefs from major cities across Canada also replied 
through the Canadian Association of Fire Chiefs. All replies 
received were in favour of correcting existing deficiencies 
in fire alarm systems, but many expressed a desire for the 
right of appeal to a higher authority. One Association dis- 
agreed with the form of the amendment, suggesting the require- 
ments be more specifically stated in the By-law. 

The wording used to amend the By-law is compatible with section 
28 of the Fire Marshal Act. 


The Corporation Counsel was instructed to investigate the 
question of a right of appeal from an order made by the Fire 
Chief that an existing fire alarm system be replaced, altered 
or improved. 

It is the opinion of the Corporation Counsel that the proposed 
amendment to section 97 of the Fire By-law could be altered to 
provide for an appeal to the Provincial Fire Marshal. Since 
4^., the Fire Marshal presently deals with appeals from orders made 

by Local Assistants to the Fire Marshal under various sections 
of the Fire Marshal Act, it would appear that he would be an 
appropriate person to whom an appeal could be directed. Tlie 
Fire Marshal has indicated that he is willing to hear appeals 
relating to the proposed amendment. " 

If Council desires to provide for an appeal from an order made by 
the Fire Chief under the proposed amendment to the Fire By-law, 
your Board RECOMMENDS that the appeal be made to the Provincial 
Fire Marshal. 


FOR ADOPTION SEE PA6E(S) Alt 
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FINANCE MATTERS 

RECOMMENDATIONS 

1. Rental of Magnetic Card 
Selectric Typewriter 


Your Board has received the following report from the Director 
of Permits & Licenses :- 

"The Department of Permits & Licenses have had an I.B.M. 
Mag-Card Selectric Typewriter (MC/ST) on a trial basis for 
approximately two weeks. This machine records original 
typewritten information on to a magnetic card and plays 
it back automatically at the rate of 180/185 words per 
minute. The advantages of this machine are:- 

(a) The operator can type at her top typing speed 
without fear of error as corrections can be made 
by typing over the mistake. The correction is 
automatically made on the magnetic card and the 
final copy is typed error free. 

(b) Form letters can be recorded and retained indefi- 
nitely. The typist merely inserts the appropriate 
magnetic card into the machine and the letter is 
automatically typed at 180 words per minute, 
(Tests have shown that a typist's speed on a final 
letter to be in the range of 15/20 words per minute) . 

(c) Reports which are normally drafted once or twice 
before final typing, and subject to changes, can be 
recorded on the magnetic card and only the changes 
have to be manually typed on the final copy. It is 
estimated that a typist using one of these MC/ST 
machines can produce the amount of typewritten work 
normally carried out by two typists. 

The Department of Permits & Licenses uses many form letters 
in notifying property owners of bylaw infractions. Original 
copies of these letters are normally sent out to the owner 
because of the importance of the information. By recording 
these letters on magnetic cards, they can be automatically 
typed in half the present time. One Clerk-Typist II is 
fully employed on this type of work and other typists in the 
department type a variety of form letters. A Clerk-Steno II 
is responsible for preparing the minutes of the Technical 
Planning Board Development Permit Subcommittee each week 
plus the accompanying Development Permits, letters and other 
clerical tasks. There appears to be an ideal application 
for the MC/ST in this department and after proper indoctri- 
nation, training and adjustment of workloads and clerical 
tasks, it is quite probable that one Clerk-Steno II position 
(which is presently vacant but filled on a temporary basis) 
could be eliminated. It will take from three to four months 
training etc, to determine if this can be carried out and 
approval is, therefore, requested to lease a Magnetic Card 
Selectric Typewriter from I,B,M. and, in the meantime, leave 
the Clerk-Steno II position vacant subject to a further report 
to Council on the possibility of abolishing the position. 

The Co-ordinator of Data Processing and Systems recommends 
approval of this request. 
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The Director of Personnel Services advises that the 
operation of the machine falls within the Class Specifi- 
cation of a Clerk-Typist II but he will review the duties 
in a reasonable length of time. 

The monthly rental for the machine is |231.00 ($220 plus 
$11 Sales Tax) as compared to a Clerk-Steno II salary of 
$451 per month (mid range) . Magnetic cards ^ 
have to be purchased at an estimated cost of $350.00. To 
coJIr these^costs a transfer of funds from Salary Account 
6701/1 to Office Supplies Account 6701/12 in the amount of 
$1,274.00 is required. The savings in 19]!^^.^^ 
approximately $770 less one time costs of $350 and if the 
Serk-Steno II position is abolished the estimated annual 
recurring savings will be approximately $2,600. 


Investigations have shown that I.B.M. is the only company 
which produces and markets in Canada the magnetic card 
type equipment and, therefore, no competitive bids are 
available. 


RECOMMENDED that the Department of Permits & Licenses be 
authorized to lease a Magnetic Card Select ric Typewriter 
from I.B.M. , the 1971 estimated cost of $1,274.00 to be 
covered by a transfer of appropriations, and that the 
vacant Clerk-Steno II position be left vacant subject to 
a further report to Council on the possibility of abolishing 
the position. " 


Your Board RECOMMENDS that the report of the Director of 
Permits & Licenses be adopted. 


2. Authority to levy real property taxation 
on publicly owned property occupied 
for private residential or business purposes 

The Director of Finance reports as follows: 

"The City's right to levy normal real property taxation requires a review 
with respect to the following uses of public property: 

School _Board _P render ty 

depot iat ion of a lease of the former Dawson School site for development 
for conmercial use is nearing completion and proposals have also oecn invited 
for joint use of a west end site for school and commercial or other private use. 

"The City's right to tax revenue-producing property held for school purposes 
under Section 203 of the Schools Act cannot be exercised if the proDcrty is 'usee 
in whole or part for school purposes'. An examnie of commercial use that can- 
not be taxed is the Granville Street frontage of the Fairview School site (west 
side of Granville Street between 5th and 10th Avenues), which is occuoied by 
retail stores. The site is a part of a single parcel of property, the remainder 
being occupied by School Board Offices. 

If any part of the Dav;son School site containing the commercial development 
in the same parcel is used lor school purposes, however small, the pronerty 
v;ould be wholly exempt froi'i real property taxation.- The joint deve lopfiient of a 
site for school and commercial purpc:so.s, as now under consideration, wouia oe 
wholly exempt from real property taxation. 


Cont'd . . 
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Proposed _£r o V i n c i a^l Bu_i 1 d i_n g 

Tlie right of the City to levy real property taxation on any com;nerc i d i 
occupation of this building is not possible under existing law. 

IT IS RECOMMENDED that the Corporation Counsel review the City's authority 
to levy normal real property taxation on the persons occupying property as des- 
cribed in this report for private purposes, and to recommend a course of action 
that might be taken towards avoiding frustration of the City's right to tax such 
propert ies ." 

Your Board RECOMMENDS that the above recommendation of the 
Director of Finance be adopted. 


3. Grant Request Equal to Taxes $1,410 
Central City Mission 

Your Board submits the following report of the Director of Social 
Planning/Community Development: 

"The Central City Mission has written to the City requesting tax 
relief for two youth homes operated by the Mission; one owned by 
Burrard Lions Club and the other by Kiwanis Club. The City Clerk 
advised Central City Mission that the properties were not 
eligible for grants in lieu of taxes under Section 396(C) of the 
City Charter. The reason being that the Mission does not own 
the properties. 

June 7, Mr. Higgs, Executive Director of the Mission, met with 
His Worship Mayor Campbell and on June 10 resubmitted the Mission's 
application for a grant to recover taxes paid to the City 
by the Mission on the two above-mentioned homes. 

The Director of SP/CD informed the Mission that they might apply 
for a grant on the basis of 'demonstrated financial need'. 
Their application was received July 19. 

I have studied the Mission's Financial Statements, visited the 
Mission's Youth Homes and its Adult Care Unit downtown. I 
have also consulted the Province, the major source of funds 
for the Mission. 

It is my conclusion that the Mission is not entitled to a grant 
equal to taxes on the basis of financial need because: 

1) Per diem rates paid by the Children's Aid Society for 
residents placed in the Mission's Youth Homes are more 
than adequate to cover their operational costs, including 
payment of taxes. 

2) The Mission has a healthy investment portfolio yielding 
an annual interest of some $41,000. 

Therefore, I recommend that a City grant equal to taxes, in 
response to the Central City Mission's application, not be 
approved by Council. " 


Your Board 

RECOMMENDS that the foregoing report of the Director of Social 
Planning/Community Development be approved. 

(Copy of a letter from the Central City Mission is 
circulated for the information of Council) 
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CONSIDERATION 

4. Handicrafts for Homebound 

Handicapped Persons' Society (3H Society) 
Grant Request $10 ,000 

The Director of Social Planning/Community Development reports 
as follows: 

"The Handicrafts for Homebound Handicapped Persons' Society 
is a charitable organization serving over 150 persons of 
all ages. The objective of the service is to help 
handicapped people learn to manufacture products, market 
them and derive income from their sale. An Occupational 
Counsellor determines what kind of craft making is most 
appropriate for each handicapped person. 

All items required for the production of each design 
are assembled into a work kit on the premises by volunteers. 
Volunteer drivers deliver the work kits to the homes of 
the handicapped persons and also pick up the finished 
products. Pay for work done is established on a piece- 
work basis and all finished products are checked for 
excellence of quality before they are sold from the 3H 
Craft Shop at 2100 West 4th Avenue. In 19 70 sales of 
products produced by handicapped persons were $23,889 
of which $12,747 was paid to them in wages. 

This society appears to be under excellent management 
and has made highly efficient use of volunteers. 
However, its services have expanded to the point where 
it is now necessary to hire a few salaried employees, 
including an Administrator and an Occupational Counsellor. 
In the past the society was officially incorporated under 
Provincial Statute in February 1966. In the past few 
years It has succeeded in obtaining funds from the 
Marpole Women's Auxiliary, the Herman Bischoff Foundation, 
the Junior League, the Vancouver Foundation and the 
Provincial Government. Nevertheless it is in a deficit 
position of $12,790 with respect to its 1971 budget. 

I recommend a grant of $5,000 subject to the following conditions 

1. That it be applied to the position of Occupational 
Counsellor. 

2. The society apply for membership in the United Appeal. 

3. The society undertake to adopt the program budgetting 
system applied to UCS agencies. (50% of this grant is 
likely to be recoverable under the Canada Assistance Plan]" 

The Comptroller of Accounts advises that there are no funds 
available in Contingency Reserve, and if the grant request is 
approved the funds will have to be provided by a transfer 
from Revenue Surplus of prior years. 

Your Board sxobmits the foregoing report and recommendation 
of the Director of SP/CD to Council for its CONSIDERATION. 



Board of Administration, September 17, 1971. . . . (FINANCE) 5 

5. Grant Request 

Kiwassa Neighbourhood Services 

Your Board submits the following report of the Director of Social 
Planning/Community Development i 

"Kiwassa Neighbourhood Services Association is a well managed 
Neighbourhood House located at 600 Vernon Drive. Within walking 
distance of the Raymur Housing Project, it provides a wide 
variety of programs including a nursery school, social adjustment 
and social development programs, a family drop-in program and 
a summer recreation program for children. These services are 
heavily utilized by adults and children and the Centre is a 
beehive of activity. 

During the summer, agency staff supervised young people in the 
construction of a creative playground. Benefitting from generous 
gifts of material and labour they were able to complete this 
extensively used and otherwise expensive playground at a cost 
of $150.00. 

In 1970 the City awarded Kiwassa a grant of $3,000 none of which 
was recoverable under Canada Assistance Plan. In 1971 the agenc>i 
requested $5,000 but was held to its previous grant of $3,000. 
Only recently the Agency has been approved for Federal CAP sharir 
so that the net cost to the City of its 1971 grant is reduced 
by 50% to $1,500. The Agency is now requesting additional 
funds for 1971 to help meet a deficit of $3,102 incurred by 
increasing costs. 

I recommend a grant of $2,000 which is shareable under CAP so 
that the net cost to the City will be $1,000. " 

Your Board submits the foregoing recommendation of the Director 
of Social Planning/Community Development to Council for its 
CONSIDERATION. 

(Copy of a letter from the Kiwassa Neighbourhood Services 
Association is circulated for the information of Council) 


6. The Canadian Red Cross Society: 
Grant Equal to Rental of Queen 
Elizabeth Theatre Rehearsal Room 

A letter dated September 10th, 1971 has been received 
from The Canadian Red Cross Society advising that the Vancouver 
Vocational Institute has again agreed to sponsor another Blood 
Donor Clinic on October 6th, 1971. As space at the Institute 
is difficult to obtain and it is expected there will be an 
increase in the enrolment of donors, the Society is requesting 
a grant of $70:00 equal to the rental of the Rehearsal Room 
in the Queen Elizabeth Theatre for use as a clinic. 

Your Board notes that Council has approved similar 
requests from this organization for a clinic since 1969 and 
approved a grant equal to the rental of the Rehearsal Room 
in March of this year. 

Your Board submits the foregoing for the CONSIDERATION 
of Council. 

(Copy of a letter from The Canadian Red Cross Society 
is circulated for the information of Council) 


FOR ADOPTION SEE PAGE(S)...i.: 
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PROPERTY MATTERS 


SEPTEMBER 1Y, 1VY1 


RjSGOMMEN DAT IONS 


Acquisition for West End Community Centre 

and Senior Citizens' Housing Project 

861; Bidwell Street 


Tho Supervisor of Property & Insurance reports as follows 


"On April 6, 1971 City Council approved a report of the Board of Administration 
dated tiarch 15, 1971 » authorizing the Supervisor of Property & Insurance to 
acqiiire the balance of private properties required for the 'Vest End Comnunit,v 
Centre and Senior Citizens' Housing Project, including Lot 7 the V/.iiO Ft., Blocl: 
$7, D.L. 185, known as 86U Bidwell St. 


Lot 7 the Centre h,0 Ft., Block 57, D.L. 1 85 comprise a Zh 
storey full basement frame dwelling, with a main floor area 
of approximately 1 , lii-0 sq. ft., erected in 1905 on a site 
i|0' X 66', zoned R.M. 

The dwelling contains 18 roons divided into 7 self-contained suites, 28 pliunbinr; 
fixtures, ha?? a patent shingle roof, stucco exterior, a concrete foundation and 
is heated by a low-pressure hot v;ater system. As a result of extensive renova- 
tions in 1952 this building is in good condition. 

Accoimnodation consists of five 3-roon units, one 2-room unit and a bed-sitting 
room bachelor unit. All units are occupied by tenants and present tenancies 
are to be continued until the property is required for the project. According 
to the present schedule all acouisitions are to be comnleted by Llarch, 1972. 
It is proposed to demolish all buildings as they become vacant. 

Negotiations confirm that the owner is prepared to sell for the stun of 33 » 500 • f^'^ 
as of September 30, 1971. This settlement is considered fair and equitable. S?jne 
has been reviewed by Central Mortgage and Housing Corporation and the details of 
this transaction entered in their records. 

REGOIjIIH^IDED' that the Supervisor of Property & Insurance be authorized to acquire 
this property for the sum of $38,500.00 on the foregoing basis chargeable to 
Code # 6U9/1102." 


Your Board 

R^OIUC^TDS the foregoing recommendation of the Supervisor of Property & Insurance be 
a looted. 


Expropriation for Gamosun Park Extension 
S/S 22nd Avenue between Gamosun and Crown Streets 

Tljte Supervisor of Property and Insurance reports as follows 

"Further to Item F, Regular Council, October 27th, 1970, approving 
a report of Board of Administration dated October 7th, 1970, regard- 
ing the proposed Camosun Park Extension, the Supervisor of Property 
& Insurance was authorized to acquire three remaining privately- 
owned lots in this park site, including Lot 17 of Lot 4, Block 42, 
D. L. 139. This park site is listed under Table II of the Park 
Site Purchase Program 1971-1975 confirmed by Council December 15th, 
1970. 


Cent 'd. 
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Gl|ause No. 2 (Cont'd) 

Lot 17 of Lot Block k.2, D.L. 139 is an isolated lot, 33' x 
122' in size, zoned RS-1 , One Family Dwelling District, totally 
lacking all services. 

Negotiations axe stalemated, the owners having refused to accept 
an offer of $5,250.00. This amount is considered to be fair and 
equitable and is supported by an independent appraisal. 

Following consultation with the City Solicitor, it is proposed to 
proceed with expropriation. 

RECOMMENDED 

(a) that the offer of $5,250.00, made to the owners through the 
office of the Supervisor of Property and Insurance on beheilf 
of the City, be confirmed as representing due compensation 
for the property to be acquired. 

(b) that, since the City has failed to come to an agreement with 
the owners to acquire the said property for the sum of 
$5,250.00, the said property be expropriated and that the 
resolution submitted under "Motions" be passed. 

(c) that Professor E.C.E. Todd be appointed as the City's nominee 
to the Boaurd of Arbitration to be constituted to determine th 
amount payable to the owners by reason of ssuLd expropriation. 

Your Board 

RECOMTIEiN'DS the foregoing recommendations of the Supervisor of Property 
and Insuraince be adopted. 


Expropriation for Gamosun Park Extension 
N/S 22nd Avenue between Gamosun and Grown Streets 

i^he Supervisor of Property and Insurance reports as follows j- 

"Further to Item F, Regular Council, October 27th, 1970, a^sproving 
a report of Board of Administration dated October 7th, 1970, regard- 
ing the proposed Caraosun Park Extension, the Supervisor of Property 
& Insurance wais authorized to acquire three remaining privately- 
owned lots in this park site, including Sub 10 of Lot 2, Block 42, 
D.L. 139. This paxk site is listed under Table II of the Pairk Site 
Purchase Program 1971-1975 confirmed by Council December 15th, 1970. 

Sub 10 of Lot 2, Block i;2, D.L. 139 is an isolated lot, 33' x 
122' in size, zoned RS-1, One Family Dwelling District, totally 
lacking all services. 

Negotiations are stalemated, the owners having refused to accept 
an offer of $5,250.00. This amount is considered to be fair and 
equitable and is supported by an independent appraisal. 

Following consultation with the City Solicitor, it is proposed to 
proceed with expropriation. 


. Gont'd. 
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RECOMMENDED 

(a) that the offer of $5,250.00, made to the ovmers through the 
office of the Supervisor of Property and Insurance on behsilf 
of the City, be confirmed as representing due compensation 
for the property to be acquired. 

(b) that, since the City has failed to come to an agreeaent with 
the owners to acquire the said property for the sum of 
$5,250.00, the said property be expropriated and that the 
resolution submitted under "Motions" be passed. 

(c) that Professor E.C.E. Todd be appointed as the City's nominee 
to the Board of Arbitration to be constituted to determine the 
amount payable to the owners by reason of said e3q>ropriation. " 


Vour Board 

IBCCM4ENDS the foregoing recommendations of the Supervisor of Property 
cXid Insurance be adopted. 

ocfNsrnEaATioHv 

4.. Sale of City-owned Lot 

G-uelph Street between 5th. and 6th Avenue 

Tlie Supervisor of Property and Insurance reports as follows »- 

"The owners of Lot 14, Block 89, D.L. 264A have submitted an 
application to purchase the above mentioned City-ovmed property. 
This privately-owned Lot 14 is 38* x 62. 9«, zoned RM-3, Multiple 
Dwelling District, and comprises a l^i storey frame dwelling, with 
6 rooms, erected in 1930. The dwelling is in average condition 
for age ^uld type and the owner has recently renovated the interior* 
The dwelling and a gaxage occupies most of the lot, consequently, 
the owners wish to acquire the City lot to provide reax yard space. 

The City lot, legally described as Lot 13, Block 89, D.L. 264A, is 
38' X 63.4', zoned RM-3. This property is vacant and was acquired 
by Tax Sale in 1936. Due to its limited size, the property has not 
been marketed for independent development. 

As a result of the application to purchase, the Director of Planning 
was requested to investigate the sale of the City lot. He has 
recommended that City Lot 13 be released for sale to the o^^mers of 
adjoining Lot 14, subject to the two lots being consolidated to form 
one parcel. 

The owners of Lot 14 have submitted an offer to purchase City Lot 13 
for the sum of $6,900.00 cash, plus proportion of current year's 
taxes and registration fees, subject to the following conditions 

(a) That Lots 13 and 14 be consolidated to form one parcel. 

(b) The newly consolidated parcel to be surveyed and stalled- 
by the City. 

If the City lot was sold and consolidated, the newly created parcel 
will be approximately 76' x 63.4', containing 4,820 sq. fto In view 
of its present restricted use, the offer of $6,900.00 is considered 
fair and reasonable. 


. Cont'd. 
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The direct sale of Lot 13, Block 89, D.L. 26^A to the 

abutting owners of Lot is submitted to Council for 
consideration. 


In the event that Council approves the sale of Lot 13 to the owners 
of adjoining Lot 14, the Supervisor of Property and Insurance recom- 
mends the sale be subject to the above mentioned terms and conditions. 

Y^ur Board submits the foregoing report of the Supervisor of Property & 
Insurance for consideration. 


RECOMMENDATION 

5. Georgia •Vi'H.duet 'Rep liao em ent" 

Afireement with Canadian Pacific Railway 

The Supervisor of Property & Insurance reports as follows: 

"Reference is made to the Minutes of Council, June 2$, 1968, 
Report Reference & Board of Administration Report entitled 
Georgia Viaduet Replacement (Preliminary Engineer lag Report) 
Recommendation 3, 'That the Supervisor of Pl'operl5y'& Insurance 
be authorized to negotiate for the necessary aerial rights 
and occupancies over and on the Canadian Pacific and B.C. Hydro 
Lands . ' 


negotiations for the required Right-of-way, in, on and over the C.P.R. lands have 
been proceeding with Marathon Realty Co. Ltd. on behalf of the C.P.R. The areas 
required for the new Viaducts over C.P.R. lands are approximately: 

Ri^t-of-Vay (includes 5' clearance on either side of 131fU50 sq.ft. 

the exterior faces of the ramps) 

Pier Area 1,01+6 sq.ft. 


This Office sent a letter to Marathon Realty Co. Ltd. with the following proposals 
which this Office would be prepared to recommend to City Council: 

(1) That the City pay the sum of $109,750.00 comprised of the amount of 
$95,020.00 with compound interest at 5% pe^r annum from October 8, 1968 
to September 2U» 1971 for a permanent right-of-way in,on and over the 
C.P.R. lands in the reclaimed area of False Creek for the two bridges 
now under construction to replace the former Georgia Street Viaduct. 

(2) As a registrable easement agreement to provide for the said right-of-way 
cannot be finalized until completion of the construction of the said 
bridges, the C.i.+y to advance the sum of $90,000.00 vmon the execution 

of an interim agreement with the C.P.R. undertaking to enter into a 
registrable agreement with the City to provide for the said peimanent 
ri^t-of-way. 

Ve have received a letter in return from Marathon Realty Co. Ltd. stating 

"Upon receipt of advice that the proposal outlined in that letter has 
been approved by Council, we will recoiumend to our executive Committee 
its acceptance of the proposal on the basis of a settlement of $f95»020.00 
with interest computed at five per cent per anntmi compounded, with an 
immediate lump svmi payuent of ^590,000.00, the balance to follow upon 
registration of the agreement following final survey." 


Gont 'd. 
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RECOl-IMENDED that the City enter into an interim agreement with the C.P.R. on the 
above basis, dravm to the satisfaction of the City Solicitor." 

Your Board 

RECOMMENDS the foregoing i^commendation of the Supervisor of Property & InsTirance be 
adopted. 


6 . SALES 


RECOMMENDATION : 

Recommended that the following offers to purchase received by the Super- 
visor of Property and Insurexnce be approved under the terms and conditions 
set down by City Council, being in each case the highest offer received. 

re: Lot 41, Block 1, mh Sec. 46, Plan No. 6055, Situated 
North Side of 25th Avenue between Slocan and Penticton 
Streets (Zoned RS-1) 

Name Lot Approx. Size Sales Price . Terms 

:5ickman 41 42 » x 120* $ 12,951.00 

Construction 
].td. 

( Conditions : 

[1) Subject to a bulkhead agreement. 

\2) The above lot was advertised subject to having been filled and under- 
ground springs are knoxvn to exist in the area, and prospective pur- 
chasers were required to first satisfy themselves as to drainage and 
soil conditions. 


City 
Terms 

(9 9% 


(3) Lot I4.I is sold subject to an existing endorsement on the title 
reserving mineral rights in favour of the Grown. 


re: Lots 10 & 11, Block 114, D.L. 541, Plan No. 210, Situated 

Eaist side of Seymour Street between Pacific and Drake Streets 
(Zoned CM-1) 

N kme Lot Approx. Size Sales Price Terms Conditions 

Exclusive 10 50« x 120« $ 25,000.00 City Nil 

Auto & Terms 

Boiy Ltd. 11 - @ 9% 


FOR ADOPTION SEE mi{S)....(L2^ 
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STANDING COMMITTEE OF COUNCIL 


ON TRANSPORTATION 


AUGUST 26, 1971 


A meeting of the Standing Committee of Council on Transportation 
was held "In Camera" in the No. 1 Committee Room on Thursday, 
August 26, 1971, at 2:17 p.m. 

As noted below the Committee did not have a quorum but the members 

present met and considered the business before the Committee 

and submits the following report for the consideration of Council. 

PRESENT ; Alderman Wilson, Chairman 

Aldermen Adams, Phillips, Hardwick 
and Sweeney 

L ABSENT ; His Worship the Mayor (On Civic Business) 

' Alderman Broome (On Civic Business) 

Alderman Linnell (On Leave) 
Aldermen Bird, Calder and Rankin 


CLERK; 


M. James 


PART II 

The following actions of the Committee considered "In Camera" is 
submitted for the information of Council. 

INFORMATION 

1. Greater Vancouver Regional District - Transportation Committee 

At the "In Camera" meeting of the Vancouver City Council held 
August 24, 1971, a letter from Mr. A. C. Kelly, Chairman of the 
Transportation Committee of the Greater Vancouver Regional District 
was considered. Mr Kelly requested a meeting with City Council 
"In Camera". Council passed the following resolution; 

"THAT in response to an invitation from the Transportation 
Chairman, Regional District, a meeting of the Standing 
Committee on Transportation be held on Thursday, August 
26th 'In Camera' at which time the city's transportation 
needs will be discussed with Mr. Kelly and staff members 
of the Regional District." 

At the meeting of your Committee, Mr. Kelly, the chairman of the 
Transportation Committee and Mr. G. Farry and Mr. D. 0' Gorman of the 
Greater Vancouver Regional District Planning Department, were present. 

Mr. Kelly advised the members of the Committee that the members of 
the Greater Vancouver Regional District had commenced the investigation 
and study ten months ago with what the Regional District had in mind 
at that time. During the course of the investigation and study various 
areas of the project were refined and certain aspects of the overall 
transportation function for the area became apparent. Mr. Kelly 
advised that it was his considered opinion at the present time that the 


Cont'd. 
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Clause 1 Continued 

first step was an improvement to the present existing surface 
transportation system and the next step would be a start on the 
planning and development of an underground transportation system. 
Mr. Kelly advised that there was no participation by the Federal 
Government at the present time and there was no Federal Government 
policy or financing. Mr. Kelly also noted that at the present time 
the Provincial Government had issued one statement orally and 
to Mr. Kelly's knowledge that statement had never been confirmed 
in writing. Mr. Kelly was referring to the statement of thirty-seven 
and one half per cent cost sharing by the Provincial Government of 
transportation if the Federal Government matched dollar for dollar 
and the Municipalities and/or Regional District provide the 
remaining twenty-five per cent. 

Mr. Kelly suggested that this indicated that any firm 
commitments should be established with caution. 

Mr. Kelly spoke to the meeting and advised that the present 
investigation had supported the development of a plan to improve 
surface transportation presently in existence by extension and 
by increased service on established lines. Mr. Kelly was meeting 
with each Municipality in the district and explaining to them the 
proposals for their individual area and requesting their comments. 
Mr. Kelly also advised the meeting that a firm of auditors was 
presently engaged in reviewing the financial information available 
from the B.C. Hydro on the bus system to develop some system of 
needed capital funds for improving and expanding service and some 
system of anticipated losses in the service. At the present time, 
Mr. Kelly advised that there was a study of rapid transit in the 
central business district which was designed to show approximate 
routes and stations, the possible use of present rail existing and 
the cost of implementation of the system. 

With the aid of slides, Mr. 0' Gorman explained to the meeting 
that proposals to date developed by the Regional District, for 
additional services in the bus system in the City, both extensions 
and increase in service. The Committee also had explained to it 
the proposed additions and extensions for the overall region. 

Mr. Kelly pointed out that there are presently two zones 
for the bus system and that if their proposals for additions and 
extensions are implemented, there will probably be need for 
three fare zones. 

Mr. Kelly advised that any system of transit which was a function 
of the Regional District would be an operation of the Regional 
District and any deficit of the operation would be a deficit of the 
Regional District. 


2 . Vancouver's Transportation Needs 

On May 11th, Council adopted the recommendation of your 
Committee : 

"the Board of Administration prepare a report on transportation 
needs of Vancouver so far as transportation is concerned for 
reply to the request of the Greater Vancouver Regional District 
placed before the Committee at its last meeting. " 


Cont'd. 
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Under date of August 5, 1971 the Board of Administration 
submitted a report of the City Engineer and the Director of 
Planning and Civic Development. The report reviewed previous 
Council actions, possible immediate improvements, major facilities, 
and transportation planning needs. The report recommended that the 
following were Vancouver's transportation needs: 

* lagnediate ImpTOvementa 

(i) ianaedlate improvements to the existing transit system parti- 
cxjlarly in the Central Business District and Central City area 
(a continuation afld extension of the joint City/S.C, Ifydro 
treunsit operations study) . ^ 

(ii) improvenents to the total transit system to promote Inoreaeed 
usage of the system in the next 5-10 years, 

(iii) continued development of the existing arterial grade-street 
system* 

Ma.lor Facilities 

(i) in addition to Improvements to the existing transit system 

the first stage or stages of a rapid transit system to inqsrove 
access to the Central City area, 

(li) in^sroved major highway facilities to augment the arterial 
street system, 

(iii) a downtown by-pass facility to relieve the downtown street 
system, 

(iv) a continxiation of Highway ^01 as a limited access facility 
along Caasiar Street to the Second Narrows Bridge (Casslar 
Link). 

Transportation Planning Needs 

(i) a three-stage study to develop definitive plans for future 
public transit in the Central area of Vancouver as a guide 
for current major redevelopment proposals and "Downtown 
Concepts", (The first stage of this stidy is now being 
xmdertaken by the G,V,R,D,), 

(ii) additional studies related to further stages of a regional 
rapid transit system, 

(iii) regional transportation stxadies applied to the City to 
permit decisions to be made about such facilities as 
Boundary Road, S.E, Marine Drive, connection between High- 
way 4.01 and the dovmtown area, etc, 

(iv) a study of arterial streets with a view to assessinf: oppor- 
tunities for the establinhmjent of relatively large community 
areas (particularly in the outlying City areas) not segmented 
by arterial streets, 

(v) a ntudy of coramercial and industrial traffic movements and 
needs to facilitate . such movements and to co-ordinate the 
development of streets and other transportation media to 
serve these needs as well as commuter traffic," 


Cont'd. 
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In view of the lack of a quorum, the members of the Committee 
present did not deal with the report but directed that it be 
submitted to Council with this report of the Committee for 
CONSIDERATION. 

The "In Camera" meeting adjourned at approximately 3:15 p.m. 


FOR 


ADOPTION SEE PAGE[S)..i.j2^-^ 
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CITY OF VANCOUVER ^ 

REGULAR COUNCIL MEETING 

A Regular meeting of the Council of the City of Vancouver 
was held on Tuesday, September 28, 1971, in the Council Chamber, 
at approximately 9:30 A.M. 

PRESENT ; His Worship the Deputy Mayor (Alderman Adams) 
Alderman Bird, Calder, Hardwick, Linnell, 
Phillips, Rankin, and Sweeney 

ABSENT ; His Worship the Mayor (on Civic Business) 

Alderman Broome (on Civic Business) 

Alderman Wilson (on Civic Business) 

CLERK TO THE COUNCIL ; R. Thompson 

PRAYER The proceedings in the Council Chamber were opened 
with prayer. 

'IN CAMERA* MEETING 

The Council agreed to an 'In Camera' meeting later this 

day. 

ADOPTION OF MINUTES 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Linnell, 

THAT the Minutes of the Regular Council meeting (including 
'In Camera'), dated September 21, 1971, be adopted. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Bird, 
SECONDED by Aid. Linnell, 

THAT this Council resolve itself into Committee of the Whole, 
His Worship the Deputy Mayor in the Chair. 

- CARRIED 

UNFINISHED BUSINESS 

1. License Appeal: Mr. Reginald Marx 
(Barber Shop, 534 Seymour Street) 

MOVED by Aid. Calder, 

THAT, pursuant to request received from Freeman, Andree and 
Company, on behalf of Mr. Reginald Marx, the hearing of the 
license appeal re barber shop at 534 Seymour Street, be deferred 
and heard at a later Council meeting. 

- CARRIED 

2 , Bicycle Routes 

It was agreed to defer again Board of Administration report 
(Fire and Traffic matters), dated September 10th, 1971, pending 
further delegation arrangements. 


COMMUNICATIONS OR PETITIONS 

1 . Priorities; Underground Wiring 

His Worship the Mayor, on behalf of the Council, communicated 
with the Chairman of the B.C. Hydro and Power Authority, under 
date of September 3, 1971, asking a list of priorities for the 
Authority's underground program. 

(cont'd) 
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COMMUNICATIONS OR PETITIONS (cont'd) 

Priorities ; 

Underground Wiring (cont'd) 

By letter dated September 17th, the Chairman of the Authority 
replied pointing out that priorities are based on long term 
planning, money available, and established policies, and they 
apply throughout the Province. In giving further information on 
Greater Vancouver, the downtown core and the West End, reference 
is made to certain planning and that a priority is given to new 
subdivisions where a cooperative arrangement has been worked out 
with the developer. On East First Avenue, long range plans will 
remove the wood pole lines from the boulevard. 

MOVED by Aid. Bird, 

THAT this information be received and the Chairman of the 
B.C. Hydro and Power Authority be asked to advise if there is 
a specific time table in respect to East First Avenue. 

- CARRIED 

BOARD OF ADMINISTRATION AND OTHER REPORTS 

A. General Report, September 24, 1971 

Works and Utility Matters 

MOVED by Aid. Sweeney, 

THAT the report of the Board of Administration (Works and 
Utility matters), dated September 24, 1971, be adopted. 

- CARRIED 

Social Service and Health Matters 

MOVED by Aid. Hard wick, 

THAT the report of the Board of Administration (Social 
Service and Health matters), dated September 24, 1971, be adopted. 

- CARRIED 

Building and Planning Matters 

Rezoning: N/S West 14th Avenue between 
Burrard and Cypress Streets (Clause 4) 

Rezoning: N/W corner of Howe and Dunsmuir 
Streets (Clause 7) 


It was agreed to defer Clauses 4 and 7 of the report of the 
Board of Administration (Building and Planning matters) , dated 
September 24, 1971, pending the hearing of delegations as requested. 

Oppenheimer Lodge for Men and Women (Clause 8) 

In regard to capital cost of the project, the Assistant 
Director, Special Projects advised orally that although the 
Director of Planning and Civic Development's report indicates 
the capital cost of the project should be within the approved 
budget figure, it appears now because of subsequent information 
there will be some moderate increase. The Central Mortgage and 
Housing Corporation has indicated these additional costs will 
be acceptable to them. 

MOVED by Aid. Hardwick, 

THAT Clause 8 of the report of the Board of Administration 
(Building and Planning matters), dated September 24, 1971, be 
adopted and the Board of Administration enquire further into the 
question of management. 

- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


Building and Planning Matters 
(continued) 


West End Community Centre: 
Senior Citizens ' Complex 
Architects' Fees (Clause 10 ) 

The Board of Administration submitted a report of the City 
Building Inspector with respect to arrangements for part payment of 
architects' fees in regard to the Senior Citizens' Complex of 
the West End Community Centre. The architects have pointed out 
that preparation of preliminary drawings has taken an abnormally 
long time because of the nature of the project and because the 
Senior Governments have been involved with the City's Steering 
Committee. Therefore, the architects are asking payment of 
one-half the fee to which they will be entitled when approval 
is given to proceed with working drawings. Further information 
is set out in the report. 

MOVED by Aid. Linnell, 

THAT one-half of the fee to which the architects will be 
entitled when the preliminary work is completed, be approved 
for payment, subject to the architects submitting a letter 
recognizing receipt of this payment 

(a) does not relieve them of the responsibility to 
complete and submit the preliminary drawings 

(b) does not indicate approval by the client of the 
work done thus far. 

- CARRIED 

Balance of Building and Planning Matters 

MOVED by Aid. Phillips, 

THAT, in respect of the report of the Board of Administration 
(Building and Planning matters), dated September 24, 1971, Clauses 
1, 2, 3, 5 and 6 be adopted and Clause 9 received for information. 

- CARRIED 

Licenses and Claims Matters 

Licenses; Hotels and Motels 

MOVED by Aid. Rankin, 

THAT the report of the Board of Administration (Licenses and 
Claims matters), dated September 24, 1971, be adopted. 

- CARRIED 

Finance Matters 

MOVED by Aid. Bird, 

THAT the report of the Board of Administration (Finance 
matters), dated September 24, 1971, be adopted. 

- CARRIED 

B, Perimeter Parking 

The Board of Administration, under date of September 3, 1971, 
submitted a detailed report in the matter of establishment of a 
perimeter parking lot to assist in reducing traffic volumes into 
the central business district and to relieve downtown parking 
problems . 


cont 'd 


Regular Council, September 28, 1971 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


Perimeter Parking (cont 'd ) 

Reference is made to use, on a trial basis, of the Hastings 
Community Association parking lot and/or the P.N.E. parking lot 
No. 6. Further details are set out in the report. 

MOVED by Aid. Linnell, 

(a) THAT negotiations be commenced to obtain the best 
parking lot in the area to provide an adequate service 
for the parking of 300 to 500 cars; 

(b) THAT the program be based on a trial period of one 
year; 

(c) THAT the necessary details therefor be worked out for 
report back to Council. 

- CARRIED 

C. Report of Special Committee re 

Illegal Suites, September 15, 1971 

The Special Committee re Illegal Suites, Hardship Cases, 
submitted the following report under date of September 15, 1971: 

"The Comittee of Officials has considered the following requests 
under the policy established by Council concerning Illegal Suites - 
Hardship Cases, and reports as follpws: 

(a) The following applications recommended for approval by the 
sub-committee, be approved: 

Mr K. Janssen (owner), 3408 Bast 29th Avenue 

Christine Paszt, (tenant), 2161 West 6th Avenue 

Mrs Martor Ketzman (tenant), 6128 Chester Street 

Mrs M.E. McLaughlin (tenant), 2015 Bast 2nd Avenue 

Mrs Shirley West (owner) 92 West 22nd Avenue 

Miss Dawne Munro (tenant), 3694 Commercial Drive 

Mrs B. Penway (owner), 1617 Kitchener Street 

Mr W.K. Seto (owner), 6143 Victoria Drive 

Mr Robert J. Carroll (tenant) 174 West 12th Avenue 

Mr Saroop Singh (tenant) 1335 Bast 64th Avenue 

Mr Yun Say Sing (tenant), 1192 Bast Hastings Street 

Mr and Mrs R.A. Olson (tenants), 1107 Bast 27th Avenue 

Mr and Mrs P. Kalle (owners), 2607 McKenzie Street 

Mr and Mrs A. Pobe (owners), 874 East 11th Avenue 

Mrs Caterina Gallo (owner), 4836 Chatham Street 

Chuhar Singh Birk (tenant), 8248 Shaughnessy Street 

Mrs Marija Pezel (owner), 2535 Bast 1st Avenue 


(b) the following applications be approved for one year from the 
date of this Resolution: 

Tarlok and Madge Rakhra Singh (owners), 5454 Inverness Street 

Miss Sharon Clarke (tenant), 2050 Alma Street 

Mr Gunter Bngelke (owner), 4778 Gothard Street 

Mr and Mrs Avtar Singh Sihota (owners), 7049 Argyle Street 

Mr and Mrs D.P. Martins (tenants), 2557 Bast 45th Avenue 

Mr Assa Singh Banes (owner), 3380 Buclid Street 


cont 'd 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Report of Special Committee re 
Illegal Suites (cont'd) 


(c) the following applications be not approved: 

Mr Karl Bha (owner), 4581 Quebec Street 

Mrs M.A. G6rill (o%mer), 2635 Waverly Street 

Mr and Mrs John Blackbourn (tenants), 3630 King Edward Avenue 


(d) in respect to the above mentioned, the City Building Inspector be 
instructed to carry out the policy as adopted by Council on 
December 17, 1963, and as amended by Council on November 10, 1964," 

MOVED by Aid. Hardwick, 

THAT the foregoing report of the Special Committee re Illegal 
Suites, Hardship Cases, dated September 15, 1971, containing 
Clauses (a) to (d) , be approved, 

- CARRIED 

D, Single Transients: 
Continued Program 

The Board of Administration, under date of September 24, 1971, 
submitted the following report: 

"YOUR BOARD has received the following report from the Director 
of Welfare Services: 

BACKGROUND : 

On March 16, 1971, and additionally on May 11, 1971, 
Council authorised a program for single transients under the age 
of 26 years, to operate \antil September 30, 1971. The Director 
of Welfare Services now reports that there is a need to continue 
a reduced program until 31 December 1971. 

INFORMATION : 

1. The Director of Welfare was instructed to seek cost 
sharing with senior levels of Government and as a result the 
Federal and Provincial Governments have accepted 75^ of the 
shareable C.A.P, costs, 

2. On May 27, a Youth Referral Centre was opened, and between 
May 27 and September 19, 18,513 young persons, age 25 or under, 
were given temporary accommodation and meals for up to 4 days, 

3. At the point of application over two-thirds of the 18,513 
indicated that they had no plans for further education but were 
seeking employment, A current study is underway to analyse 
data from this summer's program, t<i compare it with last 
year's program, and to ascertain h»w many from this sxammer's 
program are now on direct social assistance. However, experience 
to date indicates that over 90 percent of the 18,513 

(a) Returned to their home place to continue their 
educational plans, 

b) Found employment locally, or 

c) Assessed the opportimities in Vancouver and not 
finding employment have returned to their home 
place. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Single Transients: 
Continued Program (cont'd) 


4. The hostels specially set up to deal with summer volume, 
Fort Camp, Jacobs Pillow, YMCA Lodge, Shaughnessy Lodge and 
Alexander Neighbourhood House, have all closed except for one 
dormitory at Alexander Neighbourhood House which will close 
September 30. 

The Home Placement Program which took care of 5,879 young 
persons up to September 19, is due to terminate September 30, 
but there is reason to believe that a modified form of it can 
be continued for at least three months. 

The permanent hostels of course remain. Pacific Hostel, 
The Bridge YWCA, Catholic Men's Hostel and Inner-city Hostel. 

5. Applicants at the Youth Referral Centre are still running 
at 785 a week, and the volume from May 27 to September 19 is 
indicated in Appendix A. 

Of this number 550 are single employable men between the 
ages of 18 and 25. Our Single Men's Unit is currently receiving 
145 applications a day from single employable men who are resid- 
ents of Vancouver. This compares with a volume of 168 in the 
same month in 1970. The imlt would be unable to process an 
additional 110 applications a day with the current staff and space, 

6. Estimated Cost of Extending the Program from October 1 
to December 31, and the Provision of Funds . 

(1) Staff Expense (3 months ). 

1 - Social Service Worker I (Temp) 1,84-8.00 
3 - Social Service Assts. I (Temp) 

(plus 2 pay grades for shift work) 5,544.00 

Auto allowances 300.00 

Fringe benefits 750.00 

TOTAL - 8,442.00 

(2) Office Expense (3 months) . 

Data Processing Costs 300.00 

Telephone Service 420.00 

Trailer Rental and Insurance 750.00 

Telephone Pagers (2) 120.00 

Printing and Stationery 300.00 

Heating and Hydro i50.00 

TOTAL - 2,040.00 

(3) Total Gross Estimated Expenses 10 , 482.00 

(4) Less Senior Government Participation 

50^0 C.A.P. Federal Government 4,221.00 

25?^ Provincial Government 2 , 110 . 50 

6,331.50 

(5) Net Estimated City Cost 

Salaries 2,110.50 

Plus Office Expenditures 2,040.00 
, V 4.150.50 

(6) TOTAL COST TO CITY 10.482.00 ' 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont 'd) 

Single Transients: 
Continued Program (cont'd) 

The Director of Welfare Services has discussed cost 
sharing of this program with senior provincial officials. They 
have requested that the Director of Welfare Services submit to 
them the program as a special project for consideration under the 
Canada Assistance Plan. Verbal indications are that favourable 
consideration will be given to this submission. 

The Comptroller of Accounts advises that additional funds, 
if approved, can be provided from Revenue Surplus of Prior 
Years . 

The positions referred to above were previously assessed 
and recommended by the Director of Personnel Services. The 
Municipal and Regional Employees' Union concur in the extension 
of these positions until 31st December. 


RECOMMENDATIONS : 

The Director of Welfare Services recommends that: 

(a) The Transient Program be continued on the basis of a 
monthly review by Council and to terminate not later 
than the 31st of December, 1971. 

(b) The number of staff positions outlined above be approved 
on a month to month basis. 

(c) The additional funds required estimated at $10,482.00 
be approved in accordance with the recommendations of 
the Comptroller of Accounts but subject to adjustments 
if the programme is terminated earlier. 


Your Board RECOMMENDS that the foregoing recommendations 
of the Director of Welfare Services be adopted." 


MOVED by Aid. Hard wick, 

TIIAT the foregoing recommendation of the Board of Adminis- 
tration be approved. 

- CARRIED 


The Council (in Committee) recessed at approximately 10:50 A.M. 
and following an 'In Camera' meeting in the Mayor's office, 
recessed at 12:00 noon to reconvene in the Council Chamber at 
2:00 P.M. 


The Council (in Committee) reconvened in the Council Chamber at 
approximately 2:00 P.M., His Worship the Deputy Mayor in the 
Chair and the following members present: 

PRESENT : His Worship the Deputy Mayor (Alderman Adams) 

Aldermen Bird, Calder, Hardwick, Phillips, 
Rankin, and Sweeney 


ABSENT : 


ilis Worship the Mayor 
Alderman Broome 
Alderman Wilson 
Alderman Linnell 


(on Civic Business) 
(on Civic Business) 
(on Civic Business) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

E. Sound Truck: 
United Appeal 

MOVED by Aid. Rankin, 

TIIAT, pursuant to report from the Board of Administration under 
date of September 27, 1971, permission be granted the United Appeal 
to operate four sound trucks on the City streets during the period 
7:00 P.M. to 8:30 P.M. on Monday, October 4, 1971, on the under- 
standing there will be no amplification of music. 

- CARRIED 

COMMITTEE OF THE WIIOLE 

MOVED by Aid. Calder, 

TIIAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid. Calder, 
SECONDED by Aid. Bird, 

TIIAT the report of the Committee of the Whole be adopted. 

- CARRIED 

BY-LAWS 

1. BY-LAW TO AMEND BY-LAW No. 4157, 
BEING THE WATER WORKS BY-LAW 

MOVED by Aid. Bird, 
SECONDED by Aid. Sweeney, 

TIIAT leave be given to introduce a By-law to amend By-law 
No. 4157 being the Water Works By-law, and the By-law be read a 
first time. 

- CARRIED 

MOVED by Aid. Bird, 
SECONDED by Aid. Sweeney, 

TiiAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Bird, 
SECONDED by Aid. Sweeney, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Deputy 
Mayor in the Chair. 

- CARRIED 

MOVED by Aid. Bird, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Bird, 
SECONDED by Aid. Sweeney, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Bird, 
SECONDED by Aid. Sweeney, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED 


(The By-law received three readings) 
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BY-LAWS (cont'd) 

2. BY-LAW TO PROVIDE FOR THE PAYMENT OF A 
SUPERANNUATION ALLOWANCE TO MEMBERS 
OF COUNCIL 


MOVED by Aid. Phillips, 
SECONDED by Aid. Calder, 

THAT leave be given to introduce a By-law to provide for the 
payment of a superannuation allowance to members of Council, and 
the By-law be read a first time. 

- CARRIED 

MOVED by Aid. Phillips, 
SECONDED by Aid. Calder, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Phillips, 
SECONDED by Aid. Calder, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Deputy Mayor 
in the Chair. 

- CARRIED 

MOVED by Aid. Phillips, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Phillips, 
SECONDED by Aid. Calder, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Phillips, 
SECONDED by Aid. Calder, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED 

(The By-law received three readings) 
(Alderman Rankin is recorded in the negative) 


MOTIONS 

1 . Allocation of Lands for Highway Purposes 
(Southwest corner Venables & Clark) 


MOVED by Aid. Bird, 
SECONDED by Aid. Sweeney, 

THAT WHEREAS the registered owners have conveyed to the City 
of Vancouver, for highway purposes, the following described lands: 

1. All that portion of Lot "B", Block 22, Subdivision "A", 
District Lot 182, Group 1, New Westminster District, 
Plan 8245, shown outlined red on plan prepared by 
A. Burhoe, B.C.L.S. attested to on the 17th day of March, 
1971, and marginally numbered LE 3637, a print of which 
is hereunto annexed 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for highway purposes; 

BE IT RESOLVED THAT the above described lands so conveyed 
be, and the same are hereby accepted and allocated for highway 
purposes, and declared to form and constitute portions of highway. 


- CARRIED 
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MOTIONS (cont'd ) 

2 . Noise 

At the meeting on September 21, 1971, Notice was given of 
the following motion: 

MOVED by Aid. Calder, 
SECONDED by Aid. Phillips, 

THAT WHEREAS the Vancouver City Council considered the matter 
of noise pollution in July 1970; 

AND WHEREAS Council decided to strike a noise pollution 
committee which met once and decided to refer all the material 
to the Greater Vancouver Regional District; 

AND WHEREAS the Greater Vancouver Regional Pi strict has 
studied the matter of noise pollution for eight (8) months and 
has not reported ; 

AND WHEREAS all major cities in Canada presently have anti- 
noise by-laws; 

AND WHEREAS Burnaby has recently passed an ant i -noise by-law; 

THEREFORE BE IT RESOLVED that Vancouver City Council m€-et in 
Committee to draft a City of Vancouver Noise Abatement By-L«w. 

(tabled) 

MOVED by Aid. Phillips, 
SECONDED by Aid .Hardwick , 

THAT this motion be tabled for six weeks to allow time for 
the Greater Vancouver Regional District to report on the matter 
of noise pollution. 

- CARRIED 

3. Leave of Absence: 

His Worship the Mayor, 
Aldermen Broome and Wilson 

MOVED by Aid. Bird, 
SECONDED by Aid. Sweeney, 

THAT leave of absence be granted to the following members 
of Council for a period of two weeks, having received authority 
to attend to Civic business out of the City: 

His Worship the Mayor 
Alderman Broome 
Alderman Wilson 

- CARRIED 



ENQUIRIES AND OTHER MATTERS 

Alderman Bird - submitted a report dated September 27, 

Housing Matters 1971, on housing matters as a result 

of a meeting with the Minister of 
Municipal Affairs at the Regional 
District level. 

MOVED by Aid. Bird, 

THAT this report be received and referred to the Board of 
Administration for consideration and report to the Standing 
Committee on Planning and Development. 


- CARRIED 
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ENQUIRIES AND OTHER MATTERS (cont'd) 


Alderman Phillips - 
Slash Burning 


referred to slash burning during the 
good weather. 


The Alderman advised of having discussed 
the timing of such burning with the Deputy 
Minister of Forestry and a reply has been 
received under date of September 22, 1971. 


Alderman Hardwick - 
Point Roberts Area 


referred to the Point Roberts area and 
the matter of representation to the 
International Joint Commission in respect 
of urban land potential and the interest 
in this aspect that might be expressed 
to the Commission by either the City or 
the Regional District. 


NOTICE OF MOTION 


1 . Senior Citizens* Housing 

The following Notice of motion was submitted and recognized 
by the Chair: 

MOVED by Aid. Rankin, 

THAT WHEREAS there are one million dollars included in the 
five year plan for housing; 

AND WHEREAS there is an extreme shortage of senior citizens' 
housing ; 

AND WHEREAS there is a proposal by the Provincial Government 
for granting one-half wages to certain citizens who have been on 
welfare the previous three months; 

THEREFORE BE IT RESOLVED THAT the Council instruct the 
Board of Administration to proceed with diligence to complete a 
plan to produce through service clubs, ethnic groups and Public 
Housing Authority, plans for building sufficient units to meet 
the current shortage. 


The foregoing are Minutes of the Regular Council meeting of 
September 28, 1971, which were adopted on October 5, 1971. 


(Notice) 


The Council adjourned at approximately 3:00 P.M. 


* *** 
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BOARD OF ADMINISTRATION (WORKS) 1 

September 24.th, 1971 

The following is a report of the Board of Administration :- 

WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 

RECOMMENDATIONS ; 

1. Closing Portion of Lane North of 

School Avenue, East of Rupert Street 

"The City has been endeavouring for some time to exchange an unused 
portion of lane at the rear of 3035 School Avenue for the south 8.5 ft. of the 
property for the widening of School Avenue. The owner of Parcel X (Ex. Plan Al6) 
of Lot C, West 1 Acre of Block l6, D.L. 37, Plan 1781, has now agreed to the 
exchange . 

I RECOMMEND that the portion of lane shown outlined red on plan 
marginally numbered LF 5775 be closed, stopped up, and conveyed to the abutting 
owner subject to the closed lane being subdivided with the adjacent lands in a 
manner whereby the owner would dedicate the south 8.5 ft. of the property for 
street purposes." 

Your Board RECOMMENDS that the foregoing be approved. 

2,. Replacement of Engineering Department 
House Phone System 

The City Engineer reports as follows: 

"In addition to tho B.C. Telephone system, tlio Engineering Deportment hos hour.c 
ph ;ne systems (dial intercom) in and between the City Hall and Manitoba Yards I'or 
cm :rgency i.nd ndministz-ative co:rjiuni cation. 

Tne house phone system has boon exrimlned by outside communication firiiis v.hicii 
ret-cmmend that much of the house phone equipment be replaced bccaust^ it is unreltible ond 
ca inot be repaired. 

During the past five yorrs, usage of both the telephone system and tlic intercom 
syfetem has increased by approximately AO^'j. Tne existing house phone system, v.hich is pro- 
vided to key employees only, hcs been found necessary because; 

(a) it avoids serious delays during emcrgonclcs and bu:.y periods of tiie day by prcviding 
alternotive com'iiun.i.cation accor-s to staff v.hon their telephone is busy. Mvvoral key 
Gm.ploy';.es are oniy at their dcslcs for limited periods of the day and v.liile Ihey arc; 
in, their telephone is often busy; 

(Ij) it is accessible to Hnginnering personnel only and is not jamm->d by calls from ihc 
public during emergency conditions and the busy periods each day; 

(c) it provld.->s a means of identifying calls that must be given priority. 

A Dropos.'il v.hich was received from the B.C. Tel r.'i-Mjone ('emtvnny to install an 
inttorcoiu sy'em for t!io Department on n renl.al basis, w.is more costly Llian replacing the un' 
.•i- '.iL-le o^quipi.KMvt. 'Jh( cost to extend the normal teUpiione f-yctom to provide ihiij 
service v/Culo bj "Ven '.?orc cof.tly. 

Numerous alternative communication systems have been examined but I consider 
thb most ccone.iiical and suitable alternative is to replace the existing v;orn out equipmi-nt. 


/continued . . • 
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Board of Administration, September 24, 1971 .... (WORKS - 2) 
Clause 2 Continued 

The cost of reploxing the handsets and the switchboard in the City HciU is 
,000. Funds are available in Account scries 451/1200, allocated for Cxty Hnll 
lovatlons. 

Ihe cost for rcnlncing the switchboard at Manitoba Yards is 313,000. Tbe'se 
fuhds can be provided from /.ccount 152/7901 'Yards Fund - Unallocated*. 

Rna^V.iEr^j::D Ihat:- 

tho Coriiplrol 1 r r of Ac;-o;i;i t.'. be autl^ox'i'/ed to ct up an linprc^priaUon fc]- i-l ',000 

for hou'-.o phcno:> in the (.ily Hall, funds to bo provided lie,!i .".ccount ''bl/l?0O - 
•City HaJl Alterations'} 


51$ 


(b 


(c 


the Comptroller of Accounts be authorized to set up an appropriation for 513,000 
for the house phones in Ih'e f-'anitoba Yards, tlie funds to be provided froi;; Account 
152/7901 -• 'Y.-rds Funds - Unallocated'; 

the City Engineer be authorized to call for tenders for the replacement of the 
existing Engineering house phono system at City Hall and Manitoba Yards." 


Your i3oard RECCAIMEND? that the foregoing report of tlie City Engineer be 
dbpted. 


3. 


Tender No. 35-71-4 Bulldozer 


Tenders for the above report were opened by your Board on July b\A\, 
1971 and referred .to the Deputy City Engineer and Purchasing Aconl for report . 
The officials concerned report as follows: 

"The workinc copy of i:he tabulation is on file in the office of tlie 
Purchasing Acent. f)^i Provincial Sales Tax is in addition to all prices shov.n 
in the tabulation and in this report. . . . ^ , , . 

Bid numbers refer to the relative position of the bids m ascend- 
ing order of price. Local content does not change the order of any of the bids. 

Funds for this purchase are provided in the Equipment Plant Re- 
placement Fund. 

Five bids were received: 

Bid No.l - Bingham Equipment Limited $ 35,099.^8 

HITACHI MODEL T-12 - C/W side curtains. 

Bid No. 1 for an Hitachi Model T-12 bulldozer does not meet 
specifications. 

Bid No. 2 - B.C. Equipment Limited $ '!|8,771.00 

INTERNATIONAL MODEL TD15B - C/W side curtains. 
(Local Content Considered:- $'^)8,6''49.07). 

Bid No. 2 is the low bid to meet specifications. However, the Bid 
No. 2 machine does not offer the advantages of the recommended machine (Bid 
No. 3 from Vancouver Equipment Limited) as shown in the following tabulation: 


BID NO. 2 
B. C. 


RECOMMENDED 
BID - 


EQUIPMENT BID NO. 3 


FEATURE 
1. Weight 


LTD. 
INTER- 
NATIONAL 


VANCOUVER 
EQUIPMENT LTD. 
KOMATSU 


32,000 lb. 39,600 lb. 


2. a. Engine 
Dis- 
placement 

b. Torque 

c. Horse- 
power 


k^l cu.in. 7A3 cu.in. 
320 ft. lb. 530 ft. lb. 

125 H.P. H.P. 


A DVANTAGE 

Hid No. 3 weiglis 7600 lb. or IkZ 
more than Bid No. 2, thus providing: 
- better traction. 
~ large machine components for 
added reliability. 

The additional 210 ft. lb. of torque 
(i.e. 65% more than Bid No. 2) will 
allow the engine to do the same 
work with much less effort. 


/continued 
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Clause 3 Continued 

3. Demonstra- • Both machines were field tested at 

tion the Delta Landfill Site. Operating 

advantaces of Bid No. 3 were: 

- more power. 

- faster blade movement with more 
ran&e of movement. 

Bid No. 3 - Vancouver Equipment Limited $ ^9,003.7") 

KOMATSU MODEL D55A - C/W side curtains. 

Bid No. 3 costs $232.75 more than Bid No. 2. The difference repre- 
sents less than 1% of the Bid No. 2 total bid price. The advantages offered 
by Bid No. 3 more than offset the difference in price. 

The Deputy City Engineer and Purchasino Agent RECOMMEND acceptance 
of the bid ofroriiir. t he best value, Hid No. 3, from Vancouver Equipment Ltd. 
for oiu- only l^oiiuU sii Model DG5A Bulldozer at a total cost of $<'*9,003. 75 plus 5% 

^ '■""^"''"'^'^■'■Vcafr^bojrd Y;i:(.;OMMKN'US that the recommendation of the Deputy City 
Lngineer and Pure h.u; iu!^', AgiMil. be approved, subject to contracts satisfactory 
Lo Coruoration Cuiin.'-i'l . 


fOR ADOPTION SEE PAGE(S) 
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SOCIAI| SERVICE AND HEALTH MATTERS 

ilECOMMENDATIQNS 


L . Purchase of Outside Services 

The Director of Social Planning/Community Development reports: 

"On April 20, 1971 Council adopted the following Recom- 
mendation of the Standing Committee on Finance (April 8,1971): 

'(a) An additional $20,000.00 be approved 
for Purchase of Outside Services, and 
the Director of SP/CD report to Council 
from time to time on the details of 
expenditures under this appropriation. 

(b) An amount of $15,000.00 be approved 
for Research Services, subject to 
prior approval by Council of any 
expenditures with respect to this 
programme. ' 

On April 20, 1971 Council also passed the following Motion: 

'THAT expenditures be subject to prior Council 
approval both with respect to the $20,500.00 
previously approved for this account in the 
1971 estimates and the additional $20,000.00 
referred to herein, with the proviso that the 
Mayor be authorized to approve emergency 
expenditures, subject to report to the sub- 
sequent meeting of Council, provided, however 
that where the Project involves a number of 
expenditures, the Project total amount, rather 
than the individual expenditures, be approved 
by Council. ' 

The addition of $20,000.00 under item (a) above to the 
$20,500.00 approved for expenditure by the Department of 
SP/CD in 1970 establishes an approved 1971 budget for 
•Purchase of Outside Services' of $40,500.00. 'Research 
Services' is a new item and establishes an approved 1971 
budget of $15,000.00 for Research. 

All expenditures incurred by the Department of SP/CD under 
•Purchase of Outside Services' since April 20, 1971 have 
received Council approval. Most expenses incurred by the 
Department prior to April 20, have also been approved in 
reports submitted to Council after April 20. Two exceptions, 
requiring retroactive approval of Council are Spring Street 
Project (interim financing), March 15, 1971, $2,000.00, and 
West End Consultant Services (to assist preparation of 
Collier report), February 23, 1971 $622.00. 

The total of specific program expenditures (including above 
$2,622.00) -incurred by the Department of SP/CD to September 14, 
1971 from its 'Purchase of Outside Services' account is $28,489.51 
leaving a balance of $12,010.49.. 

The Director of SP/CD RECOMMENDS Council approve the expenditures 
in the amount of $2,622.00 incurred prior to April 20, 1971." 

Your Board RECOMMENDS that the foregoing report of the Director of 
Social Planning/Community Development be approved. 
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2. Extension of Temporary Staff 

Your Hoard has received the follov;ing report from the Director 
of v;elfare Services: 

"City Council by resolutions on December 15 and 
December 22, 1970; April 20, and on June 29,1971; 
authorized extension of the undermentioned positions 
on a temporary basis until September 30,1971" 


Social V'orker III 1 

Social V'orker I 15 

Clerk III 4 

Clerk I 3 

Clerk Typist III 2 

Clerk Typist II 20 

Clerk Typist I 14 


TOTAL: 59 


Reorganization of the Department has been implemented in East 
Unit and permanent personnel are being selected to extend the 
reorganization to the Single Men's Unit, then the other district 
offices. 

In requesting the extension of the 59 temporary staff positions 
until December 31, 1971, I an asking that temporary staff remain 
on the payroll only until the permanent positions are posted and 
filled. The intent is not to asH for positions in excess of the 
22^i approved by City Council on August 24, 1971. 

Sufficient funds have been included in the current departmental 
budget and agreed Provincial cost sharing will continue,. 

This report has been discussed with the Business Mana^:er of the 
Municipal and Regional Employees' Union and he concurs, 

I recommend that these requests be approved," 

YOUR BOARD RECOMMENDS that the foregoing recommendation of the 
Director of Welfare Services be adopted. 


FOR ADOPTION SEE mi{S) ^ 
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1 


BUILDING AND PLANNING MATTERS 


RElCOMMENDAT IONS 
1 
T 


Block 52 Parking Garage 
e City Engineer reports as follows: 


"Pacific Centre Limited (P.C.L.) has advised that this parking 
facility is planned to be turned over to the City on Saturday, 
September 25th, 1971. On this basis it is the intention of the 
City to open the garage to the public on Monday, September 27th, 
1971. However, very adverse weather conditions could cause 
delays in the remaining construction work and thereby delay this 
plcumed opening for a maximum period of two weeks. The Downtown 
Parking Corporation is prepared to commence management of the 
garage on September 27th. 

The plauined 'official' opening of the building complex is 
scheduled for the period between October 20th and October 23rd. 
In conjunction with this 'official' opening. Pacific Centre 
Limited has indicated that it would be spending some funds on 
promotion. Since the parking garage is integrated into the 
building, it follows that promotion of the offices, retail 
stores and the department store would benefit the parking 
garage. On the other hand, promotion of the parking garage 
should also benefit the remainder ot the complex. Hence, it 
is suggested that the City provide a maximum of one and one- 
quarter days of free transient parking at the most beneficial 
time within the 'official' opening period. When the details 
of the overall promotion program have been settled, the exact 
timing of the free parking period would be set. Pacific 
Centre Limited has stated that the City would receive adequate 
publicity specifically for the free parking it would provide 
in the parking garage as part of P.C.L. 's media promotion of 
the total Block 52 building complex. 


It is therefore recommended that: 


A maximum of one and one-quarter 4ays of free parking be provided 
in the Block 52 parking garage in conjunction with the 'official' 
opening of the complex." 

^our Board RECOMMENDS that the foregoing report of the City Engineer 
te approved. 

Rezoning: East side Bayswater between 
West 3r4 & West 1st Avenues (K. Browes 
for United Provincial Investments) 

The Director of Planning & Civic Development reports as follows: 

"An application has been received from Mr. K. Browes of United 
Provincial Investments, requesting an amendment to the Zoning 
and Development By-law to rezone Lot 1, Subdivision A, Block 
26, D.L. 192 being the East side of Bayswater between West 
3rd euid West 1st Avenues from an RT-2 Two Family Dwelling 
District to an RM-3 Multiple Dwelling District for the purpose 
of 'erecting a luxury 50-60 apartment tower'. 


cont ' d 
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Clause 2 continued 


The pv^O[.cri;y in question is zoned RT-2, has a frontage of approximately 150' on 
Baysv.-ator and a depth of auproxiniately 191'. It is bounded on the Last by 
Tatlow Park, to tiie Soutii by dwellings with a 20' lane intervening, to the fJorth 
a large apartment building v/hich was rezoned by Council in 1955. The apartment 
buildinc; located iiimadiaLely to the Nortii of the subject property is not con- 
sidered a suitable iom of development in isolation in this area, and the con- 
struction of a luxury 50-60 apartii;ont tov/er is considered incompatible with tlie 
adjacent development and uses permitted therein; the pi'operties to the test 
being zoned kT-2 Two Family Uv/elling District and tiic properties to the West 
RS-2 One Farin ly Dwelling District. 

The Teciinical Planning Board on August 27th, 1971 recomiiienued that the application 
be not approved . 

The Technical Planning Board wishes it noted they would give favourable consideration, 
subject to notification of adjacent property owners, of an apartment building ur 
townhouse dcvelcpmeiit on this site, subject to such oovelopiiient complying witti the 
Rii-1 District ScluHiiile Regulations and designed in a manner that is compatible 
within the area. 


The Town Planning Cciuiiission on September 10th, 1971 endorsed the recoDuuendation 
of the Technical Planning Board." 


Xour Board RECOMMENDS that the recommendations of the Technical 

lanning Board and Town Planning Commission be endorsed and that 
i:he application be refused. 

Rezoning: Both sides Bruce Street, Generally 
bounded by 43rd Avenue, The Lane South of 41st 
Avenue, The Lane West of Commercial Drive and 
the Lane East of Argyle Street; Also Unopened 
Portion of Bruce Street. (Mr. J. Bergins for 
Mennonite Senior Citizens) 

'?he Director of Planning & Civic Development reports as follows: 

"An application has been received from Mr. J. Bergins, Architect, 
Ste. 206-750 Jervis Street, requesting an amendment to the 
Zoning and Development By-law whereby Lots 9-25, Block 1, 
Lots 26 - 42, Block 2, D.L. 717, being both sides of Bruce 
Street, generally bounded by 43rd Avenue, the lane south of 
41st Avenue, the lane west of Commercial Drive and the lane 
east of Argyle Street, together with the unopened portion of 
Bruce Street, would be rezoned from an RS-1 One Family Dwelling 
District to a CD-I Comprehensive Development District. 


The applicant states the purpose of his application is: 'the erecting of a two 
storey structure consisting of 170 units and related service rooms to be used 
specifically as a senior citizens' home and to be administered by the Mennonite 
Senior Citizens' Society of B.C.' 

Submitted with the application was a coloured perspective and 5 architectural 
drawings. The architectural drawings indicate the development as 'Mennonite 
Senior Citizens' Housing for the Mennonite Senior Citizens' Society, 3049 
Rosemont Drive, Vancouver, B.C.' The sketch plans also indicate the size of 
the site, approximately 560' x 312' totally 175,074 sq. ft., with a total floor 
area of the development being H7,bOO sq. ft.; this being a floor space ratio 
of 0.50. 


cont • d 
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(BUILDING - 3) 


The Development is a two storey structure, no basement or cellar, containing a 
total of 170 units consisting of: 


One Bedroom 
Bachelor 
Bachelor 
One Bedroom 
One Bedroom 


490 sq. 
340 sq. 
264 sq. 
460 sq. 
470 sq. 

Total 


ft. 
ft. 
ft. 
ft. 
ft. 


12 
94 
34 
16 
14 

170 uni ts 


These lands are currently City owned and the proportics to the North, Last and West 
are developed with single farrnly dwellings but separated from tlie subject site by 
a City lane on 3 siaes and across 43rd Avenue; to tlie South is a City park. 

The Technical Planning Board on August 27th, 1971 reconi!i.cndcd that the application 
br; ap prove d -pemii tti ng the zoning of the land to a CD-I CoM-prGhensi vo Devclopiiicnt 
'DTsUn ct ahtl" the use be restricted to dwelling units for senior citizens and 
customary ancillary uses, including off-street parking, subject to prior coMplia.ice 
by the applicant to the following conditions: 

(I ) That approval is first obtained from City Council for the acquisition 
of the subject lots and a portion of Bruce Street, afte»- a report 
from the City Engineer with special attention to the developi;ieiit and 
use of Bruce Street from 41st Avenue to the lane south thereof, that 
portion giving veiiicular access to the subject sice. 

^2) a) the detailed scheme of development to bo first approved 

by the Technical Planning Board after advice on architectural 
treatment from the Design Panel; 

b) the scheme of development not to exceed two storeys in 
height but may include siiiall cellar areas for ancillary 
uses ; 

c) tile floor space ratio not to exceed 0.50. 

The Technical Planning Board, in consideririg the schriv.e of devolopinent, have 
particular regard to the form of development in relation to the surrounding 
single family homes and adjacent City Park. 

The Town Planning Commission on September 10th, 1971,_enciorsed the rccom'acncijt ion 
of the Technical Planning Board." 

YoJr Board RECOi'^iHENDS that the reports of the Technical Planning Board and Town Planning 
Coiijiiiission be received and the matter be referred for the consiueration of Council at a 
Puqlic Hearing. 


4.1 Re zoning: North side West 14 th Avenue between 
Burrard and Cypress Streets. (Lily E. Mott) 

Ttje Director of Planning and Civic Development reports as follows: 

"An application has been received from Lily E. Mott, 1805 West 
14th Avenue, requesting an amendment to the Zoning and Develop- 
ment By-law whereby Lots 11- 19, Block 427, D.L. 526 & 527, on 
the north side of West 14th Avenue between Burrard and Cypress 
Streets, would be re zoned from an RT-2 Two Family Dwelling 
District to an RM-3 Multiple Dwelling District. 


cont'd 
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The applicant states the purpose of her application is: 'allowing the building 
of high-rise apartments.' 

Attaclied to the application is a list of nine property owners of the subject pro- 
perties, making the sair.e request. 

The subject lots each have a frontage of approxiniately 50' ?.nd a depth of approxi- 
mately 125', and are currently occupied by older civ/ellinns, as are the other 
properties lying west of Burrard Street between 16th and 10th Avenues. 

On November 12, 1969, an application was received to rezone all the lots between 
the lane South of 3roadv;ay to 16th Avenue and between Burrard and Pine Streets, 
from RS-1 One Family and Rf-2 Two Family Dwelling Districts to an RM-3 flultiple 
Dwelling District. 

When these applications were considered by the Technical Planning Board and the 
Town Planning CoiiJiiission, Council was advised that no extensive rczoning should 
take place unti 1 : 

a) more infonnation was available on rapid transit and 

b) greater study of the direction any expansion of 
high-rise multiple dwelling zoning should take, 
and where. 

At the Public Hearing on August 27, 1970, Council did approve tlie rtcci;,;,;OndatiOii of 
the Technical Planning Board and the Tcun Planniiu Coiwiiiissioii for tin: r-croning cf 
the lots between Burrard and Pine Streets froiii the lane Soutii of Bi'oadi.ay up to and 
including the North side of 14th Avenue. 

The Technical Planning Board on August 27th, 1971 rccoir.:iiondcd that this application 
.be_.GQt.JU?Il!loyed as such rezoning would establish m isolated rJi-3 Multiple Dwelling 
District in the area west of Burrard, whicfi is zunod Rl-?. and '■ioveloped with older 
homes. Furthermore, the current application leaves an isolated 50' lot in this 
1/2 block to the North East corner of Cypress and 14th Avenue. 

The Technical Planning Board also wishes it noted that under the provisions of the 
RT-2 District Schedule, witii notification of the adjacent property owners as the 
Technical Planning Board deciiis necessary, an apartiiiont building or townhouse may be 
approved as a conditional use, with suitable desigii, and subject to the iiii-l Multiple 
Dwelling District Schedule Regulations--i .e. height of t[ie building shall not exceed 
2 storeys plus cellar or one storey plus basciiicnt, floor space ratio shall not 
exceed 0.75. 

The Town Planning Commission on Septeiiiber 10th, 1971 eil'joi;:scd tiie recommendation of 
the Technical Planning Board." 

You " Board RECOWENDS that the application he refused in accordance with the njcommendn tions 
(ji the Technical Planning Board and Town Planning Comiirission. 

DELEGATION REQUEST : MRS. L. E. MOTT 

5. Rezoning: South Side West 12th Avenue between Cambie & Yukon 
Streets. (D. Fraser for Imperial Oil Limited) 

The Director of Planning and Civic Development reports as follows: 

"An application has been received from Mr. D. Fraser for Imperial 
Oil Limited requesting an amendment to the Zoning and Develop- 
ment By-law whereby Lot 3, Block B, D.L. 526, on the South Side 
of West 12th Avenue between Cambie & Yukon Streets, would be 
re zoned from an RT-2 Two Family Dwelling District to a C-2 
Commercial District. 


cont 'd 
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The applicant states the purpose of his application is: 'extenciincj the adjoining 
C-2 service station site at S.t. comer of 12th anci Cai^bie to provide for off - 
street customer parking and relocation or 12th Avenue sidewalk crossing and pump 
island.' 

The subject land has a frontage of 49.5' on 12th Avenue and a depth cf 125' and 
is currently occupied by an older, larger type dwelliiK) (liiultiple conversion). 
The 2 lots inimediatGly to the Lost are zcned C-2 Coriiiiicrcial and currently devolope 
with an Imperial Oil Gasoline Filling Station. 

Both sides of Caiiibie, from 12th Avenue to 19th Avenue, are zoned C-2 Coiiriicrcial , 
all varying in depth, except the soutn-uest corner of 12th and Cair.bie, v/hich was 
rezoned from Uii-3 Multiple Dwelling District and C-2 Cchiiiierci iil District to a 
CD-I Comprehensive uevelopment. The properties lyinij Last of the cohiuiercial ly 
zoned properties on the East siue of Ccmbie are zoned uT-2 Two Family and RS-2 
One Family, and similarly, on the westerly side of Canibie, R['l-3 Multiple and 
RT-2 Two Family and RS-2 One Family. 

Attached to the application is a letter dated July 19, 1971, and a sketch plan of 
the proposed development. The letter stated in part: 

'. . . lots 1 and 2 have been owned by Imperial Oil since 1929 and 
contain our existing service station 

... It has consistently handled well above averaye volume for 
many years and is reaching a point of near capacity due to our 
limited property size of 99' x 125'. 

... The purpose in acquiring tin's additional property is twofold: 

/ 

(1) To provide much needed customer off-street parking to 
relieve yard area congestion. 

(2) To realign our 12th Avenue pump island and easterly side- 
walk crossing to provide safer and more convenient traffic 
movement to our 12th Avenue pumps. 

... 1971 budget funds totalling $27,800 have been allocated for the 
proposed improvements which will include: 

a) Demolition of the 60 year old house. 

b) Extend facia along rear and side of building. 

c) Regrade, pave and landscape additional property and 
improve landscaping on existing site. 

I d) Install new retaining wall and fencing. 

e) Relocate 12th Avenue crossing and pump island. 


The Council may be interested to know thdt Imperial Oil Limited iias 
closed 26 service stations in Vancouver City witliin tiie last ten years 
as part of a program of consolidation. For example, in this tradinn 
area, we closed foniicr stations at 12th r.nd Heather and 7th and 
Cambie and retained our key location at 12th and Cambic. The pro- 
posed site enlargement at 12th and Cambie is an integral part of 
our plan for this particular trading area which is expanding with 
higher density developments. 

Removal of the old house, followed by the proposed improvements 
and expanded landscaping will greatly enhance the overall appearance 
of the corner, as well as providing the improved facilities needed 
for the safety, convenience and service of our customers.' 


cont'd 
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The Technical Planning Board noted the enlargement of the site and the locatioii 
of ingress and egress from 12th Avenue would iiiiprove existing situation 
considerably. The Board also noted that currently addii:ions and reconstruction 
of nev,' gasoline filling stations on application of a dovelopnicnt permit in a C-2 
Commercial zone require the approval of City Council as a conditional use, after 
reports thereon from the Technical Planning board and liio Town Planning Coiniiiission, 
giving maximum control of the development. It was also noted that a letter of 
objection to the rezoning had been received from a fir. und firs. C. Vizir, 444 
West 12th ywenue, the site iiiuiied lately next to the subject property. 

The Teciinical Planning Board on August 27th, 1!J71 recomiiicndod that the applica- 
tion jKj_apj_u'oved., subject to tlie prior comul iance by the owners to the following 
conditions : 

(1 ) The consolidation of Lots 1 , 2 & 3 into one parcel and dedication, if 
necessary, for any street widening for Cainbie Street and 12th Avenue. 

(2) The detailed scheme of development being first approved by Council 
after reports thereon from the Technical Planning Board and the Town 
Planning Commission, with the oeveloper maintainirig, in addition to 
other landscaping areas, a miniiiium landscaped setback or 10' along 
the easterly property line in addition to the larger area already 
indicated in the plan, on the north-east corner of the site. 

(3) No ingress or egress to the City lane liast of the East wall of the 
bui Iding. 

The Town Planning Commission on September 10th, 1971 endorsed the recoriiiiiendation 
of the Technical Planning Board provided that the two existing boulevard trees 
on 12th Avenue and the amenity of the area are preserved." 


^our Board RECOf'iMENDS that the reports of the Technical Planning Board and Town Planning 
(omiiiission be received and the matter be referred for the consideration of Council at a 
Jublic Hearing. 


6. Rezoning: South West Corner S.E. Marine Drive and 

Cromwell Street. (Boh Helliwell for X-Kalay Foundation Society) 

The Director of Planning and Civic Development reports as follows: 

"An application has been received from Boh Helliwell of Erickson/ 
Massey Architects, 2412 Laurel Street, requesting an amendment 
to the Zoning and Development By-law whereby Lot 2, Blocks 16-19, 
D.L. 330 - 331, on the South West corner of S.E. Marine Drive 
and Cromwell Street, would be rezoned from an RT-2 Two Family 
Dwelling District to a CD-I Comprehensive Development District. 

The applicant states the purpose of his application is: 'Phase One - Residential 
and community Facilities for one hundred and twenty people of the X-KALAY FUL'ND/\- 
TION to be developed on site two. Parking for twenty-five cars to be developed 
on site one. Phase Two - Adoitional parking and residential and recreational 
facilities for forty people on site one.' 

BRIEF HISTORY 

On April 21, 1971, the Director of Social Planning and Coimiunity Development and 
the Director of Planning and Civic Development reported through the Board of 
Administration to City Council regarding a request from Mr. D. Berner of the 
X-Kalay Foundation Society regarding the acquisition of these lands to be developed 
by the Society. At that time it was recoiijiiended: 


cont'd 
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'(1 ) Council reserve for the X-Kalay Foundation Society an approximate 
two-acre site (Site #2) in addition to the approximate two-acre 
site (Site #1) already reserved for tiie Society subject to: 

a) the X-Kalay Foundation Society obtaining CD-I rezoning 
approval for both Sites ?n and #2 on the basis of a 
schematic proposal, 

b) a price based on market value satisfactory to the City 
being determined for Sites #1 and 1'2, with consiciora- 
tion being given for the purchase of Site //l only over 
a five-year period with se.iii -annual payu.ents at current 
interest rates (Site #2 being a cash transaction), 

c) the X-Kalay Foundation Society obtaining a Development 
Permit for Site j'/2, 

d) the above conditions (a), (b) and (c) be met by the end 
of July, 1971.' 

This report was adopted by Council on April 27, 1971. 

The application stated in part that Phase One will be for residential and cciiiiimiii ty 
facilities for 120 people, to be developed on Site i-Z, parking for 25 cars to be 
developed on Site One. The Coiix.iuni ty Cujlding is to iiouse the education, aduiiiiistra- 
tion, recreation, food service, lounge and utility areas. 

Residential area:- 

'The housing in Phase One is for one hundred and tv/enty people and is 
zoned into three areas. 

Group - Sixty-five people in five houses of twelve to fourteen people 
each. 

Children - twenty-five people ^ 

Large single volume subdivided by sleep cubicles 

- Area to sleep/p lay/ study 

Family - thirty people 

Ten units of 1 1/2-2 1/2 rooms 

Common kitchen dining facilities 

All housing units are viewed as private retreats with the community 
building containing all food services, lounge and recreation area.' 

The Technical Planning Board on August 27th, 1971 recommended tiiat the westerly 400' 
(plus or minus) of Lot 2, Block 16-19, D.L. 330-331 be rezoned to CD-I Comprehen- 
sive Development District and the uses be restricted to an institution of a 
philanthropic character and customary c.ncillary uses including off-street parking, 
subject to prior compliance by the applicants to the following conditions: 

(1) Acquisition of the subject lands from the City. 

(2) The detailed scheme of development to be first appi'oved by the 
Technical Planning Board after advice from the Design Panel. 

(3) The floor space ratio not to exceed 0.50. 

(4) The buildings generally not to exceed a height of 2 storeys. 


cont ' d . . 
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Clause 6 continued 

(5) The re-subdivision of Lot 2 to be first approved by the 
Approving Officer to establish a site of approximately 
400 ' in width. 

The Technical Planning Board, in approving this scheme, should 
have particular regard to adequate setbacks in relation to sur- 
rounding development and topography of the area. 

The Town Planning Commission on September 10th, 1971 recommended 
that the application be approved in accordance with the conditions 
' recommended by the Technical Planning Board on the understanding 

I that if this particular development by the X-Kalay Foundation 

j Society does not proceed, the property will re ve it to its present 

RT-2 Two Family Dwelling District Zoning." 

j Your Board RECOMMENDS that the reports of the Technical Planning Board 
j and Town Planning Commission be received and the natter be referred for 
I the consideration of Council at a Public Hearing. 

7. Rezoning: North West Corner of Howe and 

Dunsmuir Streets (Frank Musson & Associates) 

The Director of Planning and Civic Development reports as follows: 

"An application has been received from Frank Musson & Associates, 
Architects, 840, One Bentall Centre, requesting an amendment to 
the Zoning and Development By-law whereby Lots 20 - 23, Block 31, 
D.L. 541, on the North West corner of Howe and Dunsmuir Streets, 
would be rezoned from a CM-2 Commercial District to a CM-1 
Commercial District. 

The applicant states the purpose of his application is: 'Parking 
Garage (Public), Retail store, business or undertaking. Restaurant - 
Club. ' 

Submitted with the application is a letter from Mr. Musson, as 
follows : 

! 

I 'The attached rezoning application for Lots 20 to 23 inclusive, 

I Block 31, District Lot 541 located at Dunsmuir and Howe Streets 

from Zone CM-2 to CM-1 is based on the fact that there is still 
a marked shortage of public parking in the area. This situation 
will in fact deteriorate over the next few years as more com- 
mercial office space is developed in the downtown core. In 
addition to the parking facilities we will be retaining the 
pedestrian aspect of the development by the introduction of 
retail stores on the ground floor of Howe Street and supple- 
menting this with a club-restaurant in the basement. 

We, therefore, feel that the amenities of the locale will in fact 
be improved by the introduction of this proposed development. 
We therefore ask that you review our submission favourably. 

We will be supplementing the accompanying documents with proof 
of the demand for this facility in the area, shortly.' 

Also submitted with the application were copies of letters addressed 
to the First Canadian Land Corporation Ltdj^', Tenth Floor, 5 49 Howe 
Street, Attention Mr. V.M. Prescott, President, from Mr. L. Cook, 
Vice-President, General Manager, Pacific Centre Ltd., Mr. A. Singh, 
Administrative Services Officer, Canada Manpower Centre, M.J. Holden, 
Real Estate and Mortgage Executive, The Prudential & London Insurance 
Group, agreeing to the change of zoning and form of development. 


cont ' d 
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The subject property consists of 4 lots, each with a frontage of 
25' on Howe Street and a depth of 120' on Dunsmuir Street. The 
sketch plans siibmitted with the application indicate the basement 
of the building covering the entire site, being a restaurant and 
cabaret area, the main floor covering the entire site, indicating 
retail stores to a depth of approximately 60' from Howe Street, the 
remainder of the main floor being ingress and egress to the parking 
area above, loading bays and off-street parking; the remaining 9 
floors above the main floor being a parking garage. 

In a CM-2 zone, off-street parking is restricted in a permitted 
development (generally offices, retail stores, etc.), to not more 
that 30% of the building, including any relevant ramps and access 
areas . 

On Hornby Street, to the West between the lane South of Pender and 
to within approximately 150' of West Georgia Street, the area is 
zoned as a CM-1 Commercial District, which permits parking garages, 
and this area was established some years ago, as are others in the 
downtown area, to permit the construction of parking garages to 
serve the general downtown core. Substantial parking structures 
now exist in the Hornby Street area at the South-East corner of 
Hornby Street and Dunsmuir Street and the East and West side of 
Hornby Street, North of Dunsmuir Street. 

The Technical Planning Board also wish it noted that most of the 
office buildings being constructed in the downtown area do not 
cover the entire site, but provide plazas, open spaces between 
buildings, etc. This particular building, mainly a parking garage, 
covers the entire site and is over 100' in height. 

The Technical Planning Board on August 27th, 1971 recommended the 
application be not approved for the following reasons: 

(1) There are lands within the immediate vicinity where several 
parking garages exist and others could be constructed as an 
outright use to serve the downtown area. 

(2) This site should be developed with structures containing more 
appropriate uses in the downtown core, such as retail and 
offices, and maintain the pedestrian orientation in this area. 

The Town Planning Commission on September 10th, 19 71 endorsed the 
recommendation of the Technical Planning Board." 

Your Board RECOMMENDS that the application be refused in accordance with 
the recommendations of the Technical Planning Board and Town Planning 
Commission . 

DELEGATION REQUEST: Mr. V. Prescott 

8 . Oppenheimer Lodge for Men and Women 

The Director of Planning and Civic Development reports as follows: 
"I . BACKGROUND 

On July 13, 1971, Council considered a report dated July 9, 1971, 
bringing forward a revised design for the above lodge and recom- 
mending that the site be rezoned to accommodate such development. 
Council heard a report reference from Erickson/Massey , consultant 
architects, to the senior government partnership, and also heard 
presentations from interested community groups. 


cont ' d 
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Clause 8 continued 


As a result of their deliberations. Council moved as follows: 

•THAT the recommendations in the report of the Board of 
Administration dated July 9, 1971, be approved, subject to 
the following which are approved in principle, in respect 
of the submission by the Reverend Glen Baker: 

(a) eligibility for residence be expanded to include 
people as young as age 40 and to include women, 

(b) cafeteria arrangements be eliminated and communal 
kitchen facilities be provided on each floor, 

(c) a small refrigerator be provided for each unit, 

(d) laundry facilities (including tubs) be provided 
(not coin operated) , 

(e) if the City manages the project, the tenants be 
represented on any management committee; 

FURTHER THAT the foregoing items (a) to (e) , incl. approved 
in principle, be referred to the Architects and the Director 
of Planning & Civic Development as appropriate in each case 
for report to Council respecting feasibility, etc' 

The consultant architects have particularly applied themselves to 
points (b) and (c) above, and have produced revised layout plans. 
This report presents those revisions for Council's consideration, 
together with the comments of various City and senior governmental 
officials, following further review of the latest concept. 

]I. OPERATING POLICY 

Points (a) and (d) from the above resolution of Council are readily 
dealt with, non-controversial and can be responded to as follows: 

(a) Age Limit Eligibility for Residents 

The senior levels of government have indicated that they would 
accept applications for residence to include both men and women 
age 40 and above. They point out, however, that the greatest 
need would be for elderly men age 55 and upwards. 

(d) Laundry Facilities 

These can be provided free of charge. 


Item (e) relates to a decision on m^nagement if this is to be the 
City's responsibility. It is desirable that the manac'ement responsi 
bility be determined. At present the senior governments are adamant 
that this be undertaken by the City. 

However, it should be noted that all public housing projects may 
be taken over by the Regional District insofar as the municipal 
role is concerned. 


cont'd . 
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(BUILDING - 11) 


LATEST DESIGN PROPOSALS 

On Items (b) and (c) above the architects, in consultation with 
the officials of the three levels of government and following 
discussions with interested community groups, devised a revised 
layout plan. 

The latest design now prepared involves the provision of: 

(1) , Housekeeping rooms, approximately 160 sq. ft., for each 
resident having a small kitchenette unit including sink, 
portable two-ring hot plate, refrigerator, cupboard space 
plus mechanical air extract. A washbasin is provided with 
the separate water closet which forms part of each unit. 

(2) Lounge areas on each floor with facilities for making hot 
drinks, etc. 

(3) The main floor lounge area is oversize and a utility 
kitchen provided serving this area. (This expanded facility 
is obtained at the expense of the loss of three housekeeping 
rooms.) Flexibility is thus provided for some communal meals 
to be served in this area should the residents and manage- 
ment so wish. The kitchen, in addition to catering to 
normal lounge activities and special occasions, could be 
used as a reception area for the dispensing of hot meals 

provided in cooked form by caterers. The kitchen will not 
be equipped for preparing full meals. 

With the provision of housekeeping rooms, as outlined under (1) 
above, the floor area of each room has been slightly increased to 
a size considered compatible with longer term residential uses. 
On the basis of this design approximately 14 such housekeeping 
rooms can be provided, i.e. a decrease of 7 rooms over the 
original scheme submitted to City Council. Attached is a sketch 
of a typical housekeeping room. 

The Directors of Planning and Social Planning both recommend 
Council's acceptance of the new design. However, a housekeeping 
room has not generally been accepted in new accommodation and has 
not been permitted in a conversion since 1955. The accommodation, 
therefore, should be considered as innovative for this project 
only in the CD-I zoning and, as such, the Director of Planning 
and the Director of Permits and Licenses have no objections to 
the proposal as it now is. 


The Medical Health Officer acknowledge 
not in conflict with the Lodging House 
Officer and the Director of Planning & 
advise Council, however, that the provi 
facility provided a better opportunity 
tional condition of the many persons o 
accommodation is intended. The Medica 
that this area of the City has had, in 
drug-related problems, a lower level o 
by a much higher rate of tuberculosis 
that all efforts at improvement of the 
inhabitants are justifie.d. 


s that the revised plan is 
By-law. The Medical Health 
Civic Development wish to 
sion of a communal dining 
for improving the nutri- 
f low income for whom this 
1 Health Officer advises 
addition to alcohol and 
f general health as typified 
and diphtheria, and concludes 
nutritional status of its 


An adequate diet could be provided on the basis of one main meal 
a day, supplemented by whatever individual cooking residents do 
themselves. The recommended design provides flexibility to allow 
for this eventuality with the ground floor expanded lounge and 
utility kitchen. 


cont'd. 
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Clause 8 continued 


IV. CONSULTATION WITH AREA RESIDENTS 

Attached, as Appendix 'A', for Council ' s information, is a brief 
supporting the latest design concept supported by a considerable 
number of signatures. The Architects, Erickson/Massey , have been 
in liaison with groups in the area during the redesign process. 


V. SENIOR GOVERNMENT POSITION 

The capital cost of the project should still be within the 
approved budget figure agreed to by the senior governments. How- 
ever, the cost per unit will be somewhat greater, and C.M.H.C. 
have indicated a willingness to finance the scheme on such a 
basis. The Provincial Government response is not determined at 
this time, although Mr. Williams' initial response of September 3, 
1971 (copy of letter attached as Appendix 'B') does not favour 
the proposal. 

It is considered that further discussions are necessary amongst 
the three levels of government following a clear indication of 
Council's wishes on receipt of this report. 


RECOMMENDATION 

It is recommended that Council approve the conceptual design provided 
for housekeeping rooms and ask the senior governments to proceed to 
working drawings on this basis." 


Your Board 

RECOMMENDS that the recommendations of the Director of Planning and Civic 
Development be adopted. 


INFORMATION 

9, West End Community Centre/Senior Citizens' Housing Project 

Your Board submits the following report of the Director of Planning 
^and Civic Development respecting Council's request for a progress 
report on the above project for Tuesday, Septernber 28. 

"The preliminary design for the West End CoTnrnunity Centre/Senior 
Citizens • Housing Project has been approved by the Steering Committee 
for the above project and endorsed by the School Bo?.rcl, the Library 
Board and the Board of Parks & Public Recreation, as v/ell as by the 
West End Community Centre Association in the last week or so. Senior 
government officials have indicated agreement with the proposals as 
these relate particularly to the Senior Citizens' public housing 
portion of the project. 

At the present point in time the preliminary design ir, boinc: reviewed 
by the Civic Dcciqn Panel before uubir.i scion to the Teclinical P.lannin«j 
Board and prior to formal report to Council. 

At this stage the project is within the cost estimates with the 
exception of the joint school/public library portion of the Corranunity 
Centre, which is the subject of a request from the Library Board 
for funding to the extent of $216,4 00. A separate report on the 
Library Board's request involving funds, which would have to be 
made available out of next year's budget, will be submitted to 
Council in due course. 


cont'd 
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Clause 9 continued 

Within the next few weeks a formal report on the project will bo 
submitted to Council to: 

(a) seek endorsement of the overall design; 

(b) request instructions for the coraprGhensive rezoning 
of the school, coninunity centre and senior citizens' 
site necessary before the project can proceed; and 

(c) advise Council of the status of a formal agreement 
between the senior governments and tlie City relating 
to the Senior Citizens' project. 

Subject to Council's endorsation of the design and completion of 
the agreement witli the senior levels of government, it will bo 
recommended that the project proceed to working drawings stage. 

Should the necessary approvals bo forthcoming it is anticipated 
that a start on construction can be made in tlie early Spring of 
1972 with probable completion forecast for the Fall of 1973." 

Your Board submits the matter to Council for INFORMATION. 
CONSIDERATION 


10. West End Community Centre - 

Senior Citizens' Complex; Architects' Fees 

">v' "ity Hvi il dinq Inspector reports as follows: 

"In M .rcli 1970 the firm of Thompson, BorwicI:, Pratt Partners was 
aD-?c.i r. [■ "^'i .xrchi tects for thn Vv'ost V.r.d Co- .r.'.-.ity Ccntro - Smlor 
Citi;'o:i3' Connlcx. ihcy entcrod into an at r ct;r-.cnt with tlic City 
which is s.iiP.ilar to agreements which v.'c have v.i th other arciiitocts. 
Ar^cnrst othnr natterc, the agrecr.cnt sots torth the arranocrcnts 
with rcsoecv to navnent of foes. The fir'jt p-\yrr^ont is r'uo in the 
a-'^.o-int of ?.0,"o of the total fee when the preliminary drawings are 
complete and approval is given to proceed with working drawings. 

The arcliit-:?ct points out that the nroparation of those prolinirary 
drawings, has taken an abnornally long time because of the nature 
of tho project and because the senior novorn:T:cnts have been in- 
volved along with the City's Steering Conmittee. Recognising that 
they have no legal ground to demand earlier payment, nevertheless 
they arc requesting that they now be paid half the fee to which 
they will be entitled when approval is given to proceed with v.HDrk- 
ing drawings. 

In the general case I am opix>sed to earlier payment, chiefly because 
it is very difficult for a client to know what proportion of the 
preliminary work has l>eon done at any given point in time. Further- 
more, there have been other large projvicts where the preliminary 
stage of design has taken as long as, or longer than, the case in 
point and yet the architects for those projects have not requested 
payment or been paid in advance. 

In this instance it appears that the current sketches arc very 
nearly in a condition where they could be recommended to Council 
for approval by the Steering Committee. On this basis it is my 
opinion that the architects have done much mors than 5(Xi of the 
Drelii:inary work and Council might wish to grant their request 
for the amount that will be owing when the preliminary work is 
complete. 


cont ' d 
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Clause 10 continued 

T'-io L.-'w Dc-'.-T tnant. advise thn t the architect?: ca'mot dcrr'^d oi'T'ot 
at this time but on the other hand, there is nothing to prevent 
Cevmcil nranting the architect?* reeu<?st. If Council choose to 
cr.-"-.t t;.c re^^;:cst, it is suoncsted that prior to suc/> action, the 
Architect be requested to subn^it a letter stating that they recog- 
nise that receipt of payment by tlicri 


Your Board subnits this matter to Council for their CON'SIl^ERATION. 


(a) 


Does not relieve them of the responsibility to 
complete and submit the preliminary drawings 


Docs not indicate approval by the client of the 
work cone thus far." 


FOR ADOPTION SEE PAGE(S) ^ 
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LICENSES AND CLAIMS MATTERS 

l lECOMMENDATION 

1 , Licenses - Hotels and Motels 

The Director of Permits & Licenses reports as follows :- 

"On July 13, 1971 Council considered a report from the 
Board of Administration advising that because of new 
Provincial Legislation, the City is no longer able to 
license hotel and motel accommodation vrtiich rents for 
more than $4.00 per day. The report recommended that 
discussions be held with the Minister of Municipal 
Affairs prior to the next session of the Legislature 
with a view to arriving at a satisfactory arrangement 
to regain the necessary regulatory control of this 
industry, possibly at the license fee level that was 
in effect at the end of 1970^ which was $4.00 per room 
and $10.00 per dwelling unit. The report also pointed 
out the inequities which now exist and requested Council 
to consider amending the License Bylaw to ten^orarily 
remove license fees on all hotel and motel accommodation 
until some permanent solution could be found to the whole 
question of licensing hotels and motels. After considering 
the report. Council passed the following motion: - 

"THAT His Worship the Mayor be requested to take 
the necessary action for an approach to be made 
to Victoria on this whole question and in the 
meantime the matter be deferred. " 


A Council Committee recently met with the Minister of 
Municipal Affairs and it was suggested by the Minister 
that the City make application to have the Provincial 
legislation changed whereby Vancouver will be treated 
on the same basis as other municipalities in the Province 
in respect to Licensing Hotels and Motels. This appli- 
cation will be made but will not be considered until the 
1972 sitting of the Legislature. 

Because of the uncertainties which have existed we have 
not collected many license fees for hotels and motels. 
Some applications and fees have been received and licenses 
issued. However, the City is obliged to refund the fees 
received for rooms which rent for more than $4.00 per day. 
Your officials are of the opinion that it would not be 
equitable to insist on a license and fee for accommodation 
which rents for less than $4.00 per day and it is recommended 
that the License Bylaw be amended by deleting the reference 
to Hotels and Motels in Schedule 'A* thereby eliminating 
the license required for 1971, and the Director of Finance 
be instructed to refund the fees already received. This 
would not have any effect on the City's budget as e3q)ected 
revenue from hotels and motels was largely eliminated when 
the Legislation was passed, i.e. the possible revenue from 
rooms which rent for less than $4.00 per day is minimal. 

The Corporation Counsel and the Director of Finance concur 
with this recommendation. 

Re-instateraent of the Hotels and Motels category in the 
License Bylaw would presumably take place after the Legislature 
re-instates the City's power to license all hotels and motels 
in 1972. 

RECOMMENDED that the Corporation Counsel be instructed 
to prepare an amendment to the License Bylaw to delete 
the reference to Hotels and Motels in Schedule 'A* and 
further that all 1971 License fees collected for Hotel 
and Motel accommodation be refunded." 


Your Board RECOMMENDS the foregoing recommendations of the Director 
of Permits & Licenses be adopted. 

(A copy of the July 9, 1971 Board of Administration report is 
circulated to Council.) 

FOR ADOPTION SEE PAG£(S) 3. 
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i finance matters 

recommUdations 

nking Fund and Investment Matters - August, 1971 


(FINANCE -1 ) 

2l 


Aug. 1) 


(b) 


(a) Security transactions during the month of August, 1971 

(b) Summary of Securities held by the General and Capital Accounts 
as at August 31 , 1971 


GENERAL AND CAPITAL ACCOUNT TRANSACTIONS 


Type of Se c ur i ty 


Matur i ty 
Date 


Matur i ty 
Value 


Cost 


Bank Deposit R e ce ipts Purchased for Redempt ion i n A ugust. 1971 


Term 
Days 


SINKING FUND TRANSACTIONS 


Type of Securi ty 

Ba nk Depos it Receipt Purchased 

Bank of Mova Scotia 


Matur i ty 
Date 


Matur i ty 
Va 1 ue 


Cost 


Term 
Days 


Mar. 15/72 $3,100,160.55 $3,000,000.00 218 


Yield 


2 

Mercantile Bank of Canada 

Aug . 

13/71 

$1 ,501 ,812.7^ 

$1 ,500,000.00 

1 1 


.01 


Bank Deposit Receipts Purchased 

for 

Redemption in 1971 after August 31, 1971 



2 

Bank of Montreal 

Nov . 

12/71 

$ 303,982.19 

$ 300,000.00 

102 

k 

.75 

2 

Bank of Montreal 

Nov. 

15/71 

608, 198.63 

600,000.00 

105 

k 

.75 

2 

Royal Bank of Canada 

Nov. 

22/71 

1 ,01^,626.71 

1 ,000,000.00 

112 

k 


9 

Toronto Dominion Bank 

Nov. 

26/71 

8li;586.S5 

800,000.00 

109 

U 

V, 

9 

Royal Bank of Canada 

Nov . 

29/61 

710,^71.23 

700,000.00 

112 

k 

875 

9 

Royal Bank of Canada 

Nov . 

30/71 

1 ,522,638.70 

1 .500.000.00 

113 


875 

10 

Toronto Dominion Bank 

Nov . 

30/71 

1.015,127.67 

1 ,000,000.00 

112 

k 

93 

1 1 

Toronto Dominion Bank 

Nov. 

30/71 

710,728.99 

700.000.00 

1 1 1 

5 

OA 

12 

Bank of Montreal 

Nov. 

16/71 

303,8^6.58 

300,000.00 

96 

U 

875 

13 

Toronto Dominion Bank 

Sept 

. 7/71 

1 .50^,633.56 

1 ,500.000.00 

25 

k 

51 

16 

Mercantile Bank of Canada 

Nov . 

30/71 

202,787.95 

200,000.00 

106 

k 

80 

16 

Mercantile Bank of Canada 

Dec. 

15/71 

2,033,150.68 

2,000,000.00 

121 

5 

00 

20 

Bank of B.C. 

Dec. 

13/71 


^00,000.00 

115 

5 

15 

20 

Bank of B.C. 

Dec. 

16/71 

7I1,65'<.52 

700,000.00 

MB 

5. 

15 

23 

Bank of B.C. 

Dec. 

31/71 

1,^26,327.67 

1 ,'400,000.00 

130 

5 

28 

Ik 

Bank of B.C. 

Dec. 

15/71 

^06,253.70 

Aoo.ooo.oo 

113 

5 

05 

lU 

Bank of B.C. 

Dec. 

29/71 

81^335. 3^* 

800,000.00 

127 

5 

15 

30 

Mercantile Bank of Canada 

Dec. 

30/71 

1 ,525,569.86 

1 ,500,000.00 

122 

5 

10 

31 

Bank of Montreal 

Sept 

. 1/71 

1 ,000, 102.7'< 

1 ,000,000.00 

1 

3 

75 





$17,032,523.98 

$16,800,000.00 






.t 

A. 

.^■ 






5.59 


Type of Secur i ty 
Debe nture s Pu rchased 
City of Vancouver hl,X 
City of Vancouver h 3/^? 


Matur i ty 
Date 


Matur i ty 
Value 


Price 


Oct. 15/73 $100,000.00 $93.'*!/ 
Apr . 1 5/73 ^5 .000 . Oj) 95 ^ /^q 

$105,000.00 
/ U.S. Funds Purchased at $1.02 Canadian 


Term Yieic 
Cost Yrs/Mos X 

$93,'<10.00 / 2/2 
A, 770. 00 1 /8 

$98 . 1 r.0 . 00 


Summary of Securities Held as at August 31,1971 


Typ e of Securi ty 
Short Term 

Deposit Receipts due 1971 
Med i um Te rm 

B . C .""Hyd ro & Powe r Au t hor i ty 7<; 
Parity Bonds due Sept. 1/75 


Par or Matu r i ty Va 1 ue 

^iL'137^G.Li:9G 

$200,000.00 


Cost or Book Value 


$50.600.000.00 


$200,305.59 


RECOMMENDATION 


Recommended by your Board that the report of the Director of Finance on Sinking Fund 
Matters for August, 1971 be confirmed. 
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2. Proposals for History Exhibit - 
Centennial Museum 


The subject proposals were opened by your Board on June 26, 1971, and 
referred for tabulation and report to a Committee consiting of - the 
Administrative Analyst, Purchasing Agent, Manager of Museums and the 
President of the Vancouver Museums and Planetarium Association. 

The Committee reports as follows: 

"The following is a cost comparison of the three firm proposals 
submitted. A fourth proposal, submitted by Robert Wakeford, was 
not firm, i.e., he stated - 'To specify a concise cost is imprac- 
tical ' - and - 'We do not hesitate to suggest that this exhibit 
could start at $150,000 to $250,000 ' 

COST COMPARISON 

Tenderer - DELFT MUSEUM IMPACT 

Basic Cost - $16,699.20 $21,155.00 $51,500.00 

Maintenance - 4, 500.00 1,167.00 Nil 


The Committee has reviewed the proposals submitted, and, on 
September 13, 1971, met with representatives of the tenderers 
shown above. A copy of the Minutes of the meeting with the 
tenderers, and copy of a letter from the Vancouver Museums and 
Planetarium Association are circulated to Council. 

It is the unanimous opinion of the Committee that the best 
proposal was submitted by the Display Section of the Vancouver 
Centennial Museum. 

We, therefore recommend acceptance of the proposal submitted by 
the Display Section of the Vancouver Centennial Museum at a 
total cost of $22,322.50 for installation of the exhibit and 
maintenance for a 5 year period." 


Your Board RECOMMENDS adoption of the Committee's recommendation. 


$21,199.20 


$22,322.50 


$51, 500.00 


FOR ADOPTION SEE PAGE(S) 
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CITY OF VANCOUVER 34 
REGULAR COUNCIL MEETING 

A Regular meeting of the Council of the City of Vancouver 
was held on Tuesday, October 5, 1971, in the Council Chamber, nt 
approximately 9:30 A.M. 

PRESENT ; His Worship the Deputy Mayor (Alderman Bird) 
Aldermen Adams, Calder, Hardwick, Linnell, 

Phillips, Rankin, Sweeney and Wilson 

ABSENT ; His Worship the Mayor (Leave of Absence) 

Alderman Broome (Leave of Absence) 

CLERK TO THE COUNCIL; R. Thompson 

PRAYER The proceedings in the Council Chamber were opened with 

prayer, offered by the Rev. Dr. George Turpin, Civic 
Chaplain. 

ACKNOWLEDGMENT His Worship the Deputy Mayor acknowledged the 

presence in the Council Chamber of students from 
Lord Beaconsfield Elementary School under the 
direction of Mr. Nehls and from Kitsilano High 
School, under the direction of Mr. Puil. 


*IN CAMERA* MEETING 

The Council agreed to an 'In Camera' meeting later this day. 

ADOPTION OF MINUTES 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Adams, 

THAT the Minutes of the Regular Council meeting (including 
'In Camera'), dated September 28, 1971, be adopted. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Linnell, 
SECONDED by Aid. Adams, 

THAT this Council resolve itself into Committee of the Whole, 
His Worship the Deputy Mayor in the Chair. 

- CARRIED 

MOVED by Aid. Adams, 

THAT the Council agenda be varied to permit consideration 
of the Committee report regarding bond issue. 

- CARRIED 

BOARD OF ADMINISTRATION AND OTHER REPORTS 

A . Bids; $5,000,000 Bond Issue 

Alderman Adams, on behalf of the Committee comprising himself. 
Commissioner Sutton Brown and the Director of Finance, reported as 
follows ; 

" The Director of Finance reports as follows: 

"On September 21st Council authorized a Committee consisting of 
the Chairman of Finance, Board of Administration and the Director of Finance 
to call for bids for $5,000,000 of City of Vancouver Bonds, the nominal 
Interest rate (Coupon rate) not to exceed 8 and to report the bids 

to Council for final decision. 


cont 'd . . . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
Bids; $5,000,000 Bond Issue (cont'd ) 

The bids were called and were opened at 3:00 P.M. October 'ith 
and are listed hereunder:. 

Net Paymfint Offered 
Synd i cjte per $1 00. of Par Value 

A. E. Ames 6 Co. Limited $99,227 

(Syndi cate Managers) 

A. E. Ames & Co. Limited 
Wood Gundy Limited 
Pemberton Securities Limited 
Odium Brown & T. B. Read Ltd. 
Dominion Securities Corp. Limited 
Richardson Securities of Canada 
Equitable Securities Canada Ltd. 
Burgess Graham & Contpany Ltd. 
Bank of Montreal 

Canadian Imperial Bank of Commerce 
The Royal Bank of Canoda 
Bank of British Columbia 

Royal Securities Corporation Limited $99.21 

(Sy nd icate f^an.?pers) 

Harris & Partners Limited 
Greenshields Inc. 

Pitfield Mnckay Ross & Co. Limited 

Gairdner 6 Company Limited 

Fry, Mills Spence & Company Limited 

Bank of Nova Scotia 

Royal Securities Corporation Limited 

Bell, Gouinlock & Company, Limited $98,881 
McLeod, Young, We i r & Company Limited 

Burns Bros, and Denton Limited $98.73 
Midland-Osier Securities Limited 
(Joint Syndicate Managers) 

Your committee recommends to Council that the bid of the syndicate 
managed by A. E. Ames 6 Co. Limited for $5,000,000 of City of Vancouver 
bonds as described in the tender call at $99,227 per $100 of par value be 
accepted, this being the highest bid, and that cheques accompanying the other 
bids be returned to the tenderers. " 

MOVED by Aid. Adams, 

THAT the Committee recommendation set out above be approved. 

- CARRIED 

UNFINISHED BUSINESS 

Delegation Matters 

It was agreed to defer the following matters pending the 
hearing of delegations later this day: 

(a) Operation at 4296 and 4316 Main Street 


(b) Rezoning: N/S West 14th Avenue between 

Burrard and Cypress Streets (Lily E. Mott) 
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UNFINISHED BUSINESS (cont'd ) 

1. Rezoning: N/W corner Howe & Dunsmuir Streets 
(Frank Musson and Associates) 


In connection with the application to rezone the N/W corner 
of Howe and Dunsmuir Streets, a request was received from First 
Canadian Land Corporation Ltd. asking deferment of this matter 
pending later delegation arrangements. 

MOVED by Aid. Hardwick, 

THAT, pursuant to request received, this delegation be heard 
at a future date to be arranged. 

- CARRIED 

COMMUNICATIONS OR PETITIONS 

1 . Legalization of Marijuana 

A communication was received from the City Clerk of New 
Westminster enclosing a resolution registering protest to the 
Canadian Prime Minister against the Government Committee's 
recommendation respecting legalization of marijuana and urging 
all British Columbia municipalities protest, as well as citizens. 

MOVED by Aid. Hardwick, 

THAT, since the Regional District has taken a position on 
this matter, the communication be received. 

- CARRIED 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
B, General Report, October 1, 1971 
Works and Utility Matters 

Closing and Leasing Portion of the lane West of 
Commercial Drive, South of Lane North of 5th Avenue 
(Clause 1) 

MOVED by Aid. Phillips, 

THAT Clause 1 of the report of the Board of Administration 
(Works and Utility matters), dated October 1, 1971, be adopted. 

- CARRIED UNANIMOUSLY 

Pollution of False Creek (Clause 4) 

In considering this clause re pollution of False Creek it 
was noted a delegation from the SPEC organization wishes to appear. 

MOVED by Aid. Sweeney, 

THAT the delegation request be granted but a copy of the 
report be furnished to each of the companies mentioned in this 
clause and the same opportunity be granted to them, if they so 
wish . 

- CARRIED 

Control of Oily Wastes: 

Myer Franks Limited (Clause 5 ) 

MOVED by Aid. Rankin, 

THAT Clause 5 of the report of the Board of Administration 
(Works and Utility matters), dated October 1, 1971, be adopted. 



- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Balance of Works and Utility Matters 

MOVED by Aid. Linnell, 

THAT Clauses 2, 3 and 6 of the report of the Board of Admin- 
istration (Works and Utility matters), dated October 1, 1971, be 
adopted . 

- CARRIED 

Building and Planning Matters 

Rezoning: N/S West 6th Avenue between 
Balsam and Larch Streets (Clause 1) 

It was agreed to defer consideration of this clause pending 
the hearing of a delegation as requested. 

Redevelopment Project 2: Area A-5 
Lancer of Canada Limited (Clause 2) 

It was agreed to defer consideration of this clause pending 
the hearing of a delegation later this day. (see page 12) 

Waterlots: Bayshore Inn and 
Burrard Street (Clause 3) 

In considering this clause re waterlots, Bayshore Inn and 
Burrard Street, the following motion was passed: 

MOVED by Aid. Hardwick, 

THAT this clause be received for information and the matter 
mentioned therein be referred back to the Director of Planning 
and Civic Development with a note that there are certain properties 
involved which are on a year-to-year and month-to-month basis 
and therefore the Director of Planning and Civic Development is 
requested to report on the rental situation respecting such 
properties and further, to report whether these properties can 
be leased by the City for development for recreational purposes; 

FURTHER THAT the report back be made through the Standing 
Committee on Planning and Development. 

- CARRIED 

Licenses and Claims Matters 

Licensing of Laundromat in 
South Granville Area (Clause 2 ) 

The Board of Administration submitted a report of the Chief 
License Inspector that certain cleaning establishments in the 
area of 67th Avenue and Granville Street have requested an 
opportunity to appear before Council to express views of opposition 
should a license application be made for a dry cleaning and 
laundromat operation in that area. It is advised there is no 
record of such application to date. 

MOVED by Aid. Rankin, 

THAT this information be received and if an application is 
made for such an operation in the area mentioned, the writers of 
the communication be given an opportunity to appear before 
Council . 

- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
Licenses and Claims (cont'd ) 
Claim : 

William R. Matthews (Clause 1) 

MOVED by Aid. Adams, 

THAT Clause 1 of the report of the Board of Administration 
(Licenses and Claims matters), dated October 1, 1971, be adopted. 

- CARRIED 

Fire and Traffic Matters 

Street Closure for Lions Dance and Parade 

MOVED by Aid. Wilson, 

THAT the report of the Board of Administration (Fire and 
Traffic matters), dated October 1, 1971, be adopted. 

- CARRIED 

Finance Matters 

B.C. Festival of Sports: 

Appointment of 1972 Festival Chairman 

(Clause 2) 

The Board of Administration advised of a letter from the 
Manager of the B.C. Festival of Sports asking a Festival Chairman 
be appointed who will coordinate the festival of sports in the 
spring of 1972. Alderman Sweeney was appointed in connection 
with the 1971 Festival. 

It is understood there will be no expenses involved to the 

City. 

MOVED by Aid. Wilson, 

THAT this appointment be left in the hands of His Worship 
the Deputy Mayor. 

- CARRIED 

(The Deputy Mayor appointed Alderman Sweeney according^ly) 

Grant; Vancouver Ski Team (Clause 3 ) 

The Board of Administration advised of a communication from 
the President of the Vancouver Ski Team asking a grant be made 
to further the cause of competitive skiing in the Vancouver area. 

The Council did not take action to approve this request. 

Fraserview Branch Library: 
Six Day Service (Clause 4) 

The Board of Administration submitted for consideration 
a report from the Director of Finance on a request from the 
Director of the Vancouver Library for funds to provide extra 
service at the Fraserview Branch Library. 

MOVED by Aid. Hardwick, 

THAT this request be referred back to the Board of Admin- 
istration for consideration along the lines proposed in the 
Board of Administration report dated September 21, 1971, regarding 
shared use of the Fraserview Library and the coordination of 
social services. 

- CARRIED 

Admission Charges: Centennial Museum 
and H.R. MacMillan Planetarium (Clause 1) 

MOVED by Ald^ Linnell, 

THAT Clause 1 of the report of the Board of Administration 
(Finance matters), dated October 1, 1971, be adopted. 


- CARRIED 
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BOARD OF ADMINIST R ATION AND OTHER REPORTS (cont'd ) 
C. ' 

Personnel Matters, 
Supplementary, October 1, 1971 

Conference: American Water Works Association 
Pacific Northwest Section; May 3 to 5, 1972 

MOVED by Aid. Phillips, 

THAT the report of the Board of Administration (Personnel 
matters. Supplementary), dated October 1, 1971, be adopted. 



- CARRIED 


D. Property Matters 

Hamilton Karvey Ltd. 
Lease of Lane (Clause 2) 


The Board of Administration submitted a report of the 
Supervisor of Property & Insurance on a request of Hamilton 
Harvey Limited that the City consider giving effect to rental payments 
for the lease of the lane West of Main Street from 5th Avenue 
to the lane to the North (Block 24, D.L. 200A) , at the time 
when the lease will be used by the company, as its original 
expansion plans when the lease was entered into had been 
altered due to economic conditions. A refund in rental paid 
to date is requested. The lease was effective on March 1st, 1969 
and is for a period of ten years, at a rental of $75.00 per month. 

MOVED by Aid. Adams, 

THAT this lease be cancelled as of January 1, 1972, but no 
refund be granted. 


- CARRIED 


Sale of Lot 10: N/S Napier Street 

between Clark Drive and Odium Drive (Clause 7) 


MOVED by Aid. Phillips, 

THAT, pursuant to report of the Board of Administration and 
the Supervisor of Property and Insurance, City-owned Lot 10, 
except the East 25', Block 30, D.L. 182, be sold to Chuck Wagon 
Meat Processors Ltd. for the amount of $8,000, on City terms 
at 9%, subject to: 

1. The approval of City Council to rezone the above-mentioned 
consolidated site to an M-1 Industrial District. 

2. The purchaser to dedicate the easterly 3 feet of Lot 5 
and Lot A of 10, Block 30, D.L. 182 for lane purposes 
and the balance of these lots be consolidated with 
Lot 10 Exc. East 25 feet. Block 30, D. L. 182 into one 
parcel and so registered in the Land Registry Office. 

3. Satisfactory arrangements being made by the purchaser 
to provide vehicular access to the rear of Lots E, F 
and G of Lots 1-4, Block 30, D.L. 182, for as long as 
each lot is wholly used for residential purposes. 

4. The purchaser agreeing that no operation will be carried 
on which could prove noxious to adjoining residential 
development . 


- CARRIED 

Balance of Property Matters 

MOVED by Aid. Adams, 

THAT clauses 1, 3 to 6 inclusive and 8 of the report of the 

Board of Administration (Property matters), dated October 1, 1971, 
be adopted. _ CARRIED 


Regular Council, October 5, 1971 74U 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

E. Proposed Multi-Service Care Facility 
and Replacement of Taylor Manor 


The Board of Administration, under date of September 14, 1971, 
submitted a report from the Medical Health Officer, the Director 
of Welfare Services and the Director of Social Planning/Community 
Development on proposed multi-care service facility with parti- 
cular reference to Taylor Manor. The report reviews the matter 
in detail and makes various recommendations, supported by the 
Board of Administration. 

It is noted there is a delegation request made by the 
Volunteer for Seniors program. The Council felt that it would be 
more appropriate for the delegation to appear as per its request 
at some future date rather than on this particular report at this 
time. 

MOVED by Aid. Hardwick, 
THAT, 

(a) this proposal re multi-care facility be approved in 
principle; 

(b) the Board of Administration report on a suitable site, 

or sites, where there will be a minimum of disruption of residential 
premises and in this regard the site search be not limited to the 
Britannia area; 

(c) the Vancouver City Council forward this proposal to the 
Voluntary Association for Health & Welfare, United Community 
Services, the Board of Parks and Public Recreation, and the 
Greater Vancouver Regional Hospital District; 

(d) the Vancouver City Council discuss this proposal with 
respect to financing and policies with the Minister of Health 
Services & Hospital Insurance, the Minister of Rehabilitation & 
Social Improvement, and the Provincial Secretary; 

(e) the City of Vancouver endorse the request of the Silver 
Threads Society for Federal participation in multi-service day 
centres ; 

FURTHER that His Worship the Mayor be requested to appoint 
a committee on the action referred to in recommendation (d) above. 

- CARRIED 

F. Acquisition of Lot 18 (5332 Windsor Street) 

The Board of Administration submitted a report, under date 
of October 1, 1971, from the Supervisor of Property and Insurance 
in regard to purchase of Lot 18, Block 12, DL's 668 - 670, i.e. 
5332 Windsor Street, required for development of a 50 foot road 
allowance in connection with widening of 37th Avenue, Fraser to 
Inverness Streets. 

MOVED by Aid. Hardwick, 

THAT the Supervisor of Property and Insurance be authorized 
to acquire this property for the sum of $13,000, chargeable to 
Land Purchase Fund for Future Civic Purposes (Code 561/2901) , 
the effective date of the sale to be September 30, 1971 and subject 
to rent free possession to November 30, 1971. 


- CARRIED 
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DOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

G. Shared Use of the Fraserview Library 
Coordination of Social Services 


The Board of Administration, under date of September 21, 
1971, submitted a report of the Director of Social Planning/ 
Community Development in the matter of provision of social 
services in the Fraserview community and particularly, the 
shared use of the Fraserview Library involving coordination of 
various social services. The report deals with the matter in 
detail, concludin^^j with the following recommendations: 

'The Director of Social Planning/Community Development 
recommends that: 

A . Shared Use : 

1) the operation of the Fraserview Social Services portion be 
approved as outlined in this report; 

2) the City to enter into a Lease Agreement with Children's 

Aid Society for its proportion of the premises for a 
period of two years at a rental of $3,500.00 per annum 
subject to cancellation by either party, upon three months 
notice and subject further to the Lease being renewed for 
a further term to be negotiated, all other conditions to 
be to the satisfaction of the Corporation Counsel; 

3) the City purchase clerical services from CAS at two-thirds 
of a clerk's time at a monthly cost of $300 to be reviewed 
when the respective volumes of work can be better assessed; 

4) the additional funds required amounting to $1,480 in 1971 
for the City Departments operation be provided to the 
budget of the Department of SP/CD by the increase in 
Revenue of $625 and by an appropriation of $855 from 
Revenue Surplus of Prior Years. 

B . Coordination of Social Services : 

1) the program of the Fraserview Social Services portion be 
approved as outlined in Part II of this report; 

2) the expenditure of $400 from the Department of SP/CD 
Purchase of Outside Services Account (POSER) be approved 
for a staff training workshop and a service brochure. 

Your Board recommends that the foregoing report of the 
Director of Social Planning/Community Development be 
approved . " 

MOVED by Aid. Hardwick, 

THAT the foregoing recommendations be approved and the 
Public Library be involved in the discussions on the matter of 
hours of operation. 

(report is on file in City Clerk's Office) - CARRIED 

H.(i) Report on Traffic Implications Resulting 

from Gastown/Chinatown Restoration Study Proposals 

(ii) Columbia-Quebec Connector 


It was agreed that the foregoing reports be deferred 
for consideration later this day. (see pages 12 - 14) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

I. Report of Standing Committee on 
Health and Welfare, September 23 

Consideration was given to the report of the Standing 
Committee on Health and Welfare dated September 23, 1971, and 
action was taken as follows: 

Social Assistance and Related Services 

to Youth: Children's Aid Society (Clause 1 ) 

MOVED by Aid. Linnell, 

TIIAT consideration of this clause be deferred to later in 
the day to give the Council an opportunity to read the report 
of the Board of Administration and the Director of Welfare 
Services dated October 1, 1971, which relates. (see page 14) 

- CARRIED 

Balance of Report of the Standing Committee 
on Health and Welfare 


MOVED by Aid. Linnell, 

THAT in respect of the report of the Standing Committee 
on Health and Welfare, dated September 23, 1971, Clause 2 be 
adopted and Clause 3 received for information. 

- CARRIED 

J. Report of Official Traffic Commission 
September 23, 1971 

Consideration was given to the report of the Official 
Traffic Commission dated September 22, 1971, and action was 
taken as follows: 

Parking Adjacent to Schools (Clause 2 ) 

After considering communications from representatives of 
the School Board, under date of September 28, 1971, it was, 

MOVED by Aid. Linnell, 

TIIAT the recommendations in this clause be adopted with 
the exception of the recommendation of the City Engineer, i.e. 
'that the School Board assume expenses of signing the zones as 
requested', which item be referred back to the Official Traffic 
Commission in an endeavour to work out a satisfactory financing 
arrangement with the School Board. 

- CARRIED 

Cassiar/401 Pedestrian Overpass (Clause 5 ) 

In respect of this matter it was noted that the Hastings 
Sunrise Action Council and the 401 Committee wish to appear 
before the Council . 

MOVED by Aid. Phillips, 

TIIAT this matter be deferred pending the hearing of a 
delegation as requested. 

- CARRIED 

Balance of Official Traffic Commission Report 

MOVED by Aid. Linnell, 

THAT Clauses 1, 3 and 4 of the report of the Official 
Traffic Commission dated September 22, 1971, be adopted. 


- CARRIED 
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At this point the Council (in Committee) observed a short 
recess and held an 'In Camera' meeting, resuming their open session 
at approximately 11:45 A.M. 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


K. Parade and Street Closure: 
Certain Downtown Streets 

The Board of Administration advised of a request from the 
Student Action Committee on Amchitka for permission to march to 
the U.S. Consulate on Wednesday, October 6th, and hold a demon- 
stration against the American nuclear test on Amchitka Island. 
Three parades are requested by the students for this date, as 
follows : 

"ASSEMBLY AREAS - North Shore students will request 

permission from the R.C.M.P. to assemble 
at a location in North Vancouver at 
11:30 A.M. 

EAST END STUDENTS - wish to assemble at Thornton Park 

between 12:00 Noon and 12:30 P.M. 

WEST END STUDENTS - wish to assemble at the Seaforth 

Armouries from 12:15 P.M. to 12:45 P.M. 

ROUTES From the North Shore at 12:00 Noon via the Stanley 
Park Causeway, Chilco Street and Alberni Street. 

From Thornton Park at 12:30 P.M. via National 
Street, Main Street, Georgia Viaduct, Georgia 
Street and Burrard Street. 


From the Seaforth Armouries at 12:45 via Burrard 
Street". 


The request is made also that a sufficient portion of 
Alberni Street between Burrard and Thurlow streets be closed 
to vehicular traffic between 12:00 noon and 4:00 p.m. 


After due consideration it was. 


MOVED by Aid. Hardwick, 
THAT, 

(a) The Student Action Committee on Amchitka be informed 
the Council has no objection to these parades, subject to: 

(i) the applicants entering into an arrangement satis- 
factory to the Corporation Counsel indemnifying 
the City against all possible claims that may arise 
from the proposed marches and demonstration; 

(ii) during the parades the marchers remaining on the 
sidewalks and obeying all traffic regulations. 

(b) The street closure requested be approved; 

(c) The cost of signing and barricading involved be 
waived ; 


(d) No sound truck be permitted. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

L. Centennial Free Bus: 
Downtown Area 


Alderman Sweeney, co-Chairman of the Vancouver Centennial 
Committee submitted a letter from the Downtown Business Association, 
under date of October 1, 1971, stating that in view of the success 
of the summer Centennial free bus service in the downtown area, 
the service is to be extended for the period November 12 to 
December 24, the approximate cost being $8,500.00. The question 
is raised as to whether the City would again assist financially. 
Alderman Sweeney recommends, on behalf of the Centennial Committee, 
that the proposal be approved, subject to the Downtown Business 
Association jfinancing one-half the cost and the City's portion 
not exceeding $4,250.00; such amount to be chargeable to the 
Centennial Fund appropriation. 

MOVED by Aid. Sweeney, 

THAT the foregoing recommendation be approved. 

- CARRIED BY THE 
REQUIRED MAJORITY 


The Council, in Committee, recessed at approximately 
12:00 noon to reconvene in the Council Chamber at 2:00 P.M. 


The Council, in Committee of the Whole, reconvened in the 
Council Chamber at approximately 2:00 P.M., His Worship the 
Deputy Mayor in the Chair and the following members present: 

PRESENT: His Worship the Deputy Mayor (Alderman Bird) 
Aldermen Adams, Calder, Hardwick, Linnell, 

Phillips, Rankin, Sweeney and Wilson 

ABSENT ; His Worship the Mayor (Leave of Absence) 

Alderman Broome (Leave of Absence) 


DELEGATIONS AND UNFINISHED BUSINESS 

2 . Operation at 4296 and 4316 Main Street 

Due to complaints from Mr. F. W. Cordes, the Board of Admin- 
istration submitted a report under date of August 27, 1971, from 
the Director of Planning and Civic Development in respect of the 
use of 4296 and 4316 Main Street for welding and fabricating 
being non-conforming uses. Details are set out in the report 
and the Council heard Mr. Cordes, who filed a brief on his 
complaints, and heard Mr, A. Vogt, the owner of the property who 
filed a brief dated September 28, 1971, in answer to these 
complaints . 

MOVED by Aid. Rankin, 
THAT, 

(a) the parking prohibition on the west side of Main Street 
in the block be further reviewed; 

(b) parking on the east side be restricted to residential 
only, similar to the regulations which apply in the area around 
the Pacific National Exhibition; 

(c) the owner be requested to take appropriate action in an 
endeavour to prevent any Sunday operation. 


- CARRIED 
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DELEGATIONS AND BOARD OF ADMINISTRATION AND OTHER 
REPORTS (cont'd) 


Building and Planning Matters 

Development Permit Applications: 
Lancer of Canada, and City options to 
Re-purchase (Clause 2) 


The Board of Administration, under date of October 1, 1971, 
submitted a report of the Director of Planning and Civic Develop- 
ment with respect to development permit applications of Lancer 
of Canada Limited respecting two sites on Cordova Street on the 
West side of Hawks Avenue. The re-purchase options to the City 
are referred to in the report. 

A delegation from the company was heard asking that the 
requirement to develop within 18 months be changed to 4 years 
and in a brief dated October 4, 1971, the company sets out its 
reasons therefor. 

MOVED by Aid. Phillips, 

THAT the recommendations of the Board of Administration 
and Director of Planning and Civic Development, contained in 
Board report of October 1, 1971, be adopted, after changing the 
18 month provision to 4 years. 

- CARRIED 

DELEGATIONS AND UNFINISHED BUSINESS (cont'd ) 

3. Rezoning: N/S West 14th Avenue between 

Burrard and Cypress Streets (Lily E. Mott ) 

The Board of Administration, under date of September 24, 
1971, submitted a report of the Director of Planning and Civic 
Development regarding an application to rezone the N/S of 
West 14th Avenue between Burrard and Cypress Streets from an 
RT-2 two-family dwelling district to an RM-3 Multiple dwelling 
district. The Board of Administration recommends refusal, in 
accordance with recommendations of the Technical Planning Board 
and the Town Planning Commission, referred to in the report. 

A representative of Mrs. Mott appeared in support of the 
application and filed a brief dated October 5, 1971. 

MOVED by Aid. Adams, 

THAT Clause 4 of the report of the Board of Administration 
(Building and Planning matters), dated September 24, 1971, 
dealing with this matter and recommending refusal of the appli- 
cation, be adopted. 

- CARRIED 

DELEGATIONS AND BOARD OF ADMINISTRATION AND 
OTHER REPORTS (cont'd) 


H. (i) Report on Traffic Implications Resulting from 
Gastown/Chinatown Restoration Study Proposals 

The Council further considered a report of the Board of 
Administration dated June 25, 1971, on traffic implications 
resulting from Gastown/Chinatown restoration studv proposals. 
The Board of Administration submitted a report by the City 
Engineer dated June, 1971, regarding traffic problems in the 
historic site, and details are given respecting various 
plans as a result of a detailed examination of the Pender-Keef er 
couplet, as well as five alternatives described as Plan C, D, E, 
F, G, and H. In this respect the Council heard a delegation 
from the Chinatown Improvement Group when a brief was filed 
dated October 5, 1971 commenting on proposed plans for the area 
and making specific reference to the Pagoda and cultural centre 
proposed on block 14. The following request is made: 


cont 'd 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Report on Traffic Implications: 
Gastown/Chinatown Restoration Study 
(cont 'd) 


"(a) City leases to us, the portion of the land, 

designated for the Pagoda, and Cultural Complex, 
and we will arrange to buy the remainder at 
market value for the support of commercial 
development . 

(b) We shall arrange, to buy from the city, the whole 
area in question, at market value for this compre- 
hensive development". 

MOVED by Aid. Hardwick, 

THAT the Council express its favour of Plan "G", however, 
the Board of Administration be requested to report back on 
modifications to permit the Pagoda development proposed on 
Pender Street. 

- CARRIED 

MOVED by Aid. Linnell, 

THAT the matter of selection of one of the plans as referred 
to in the June 25th Board of Administration report be tabled 
until the Council receives full information on the whole 
matter . 

- LOST 

(The motion of Alderman Hardwick was put and carried) 


H.(ii) Columbia-Quebec Connector 

The Council considered a report dated September 24, 1971, 
from the Board of Administration on the Columbia-Quebec Connector 
in which is set out a report from the City Engineer and the 
Director of Planning and Civic Development, and refers parti- 
cularly to the following matters: 

(a) Progress re the Connector 

(b) Extent of Filling in False Creek 

(c) Traffic and other considerations 

and sets out the following two conclusions: 

"1. Completion of the small filling in process and proposed 
at the east end of False Creek should proceed, since the 
City is legally committed to this. Furthermore, the 
effect in reducing total water area is small and 
termination of filling at this stage would leave small 
bays which would be very difficult to keep clean. 

Completion of this filling will clean up backwaters 
in the east end of the Creek and permit the Cement 
Company to construct its conveyor so that it can continue 
its operations as per the 1962 agreement with the City. 

2. Since no construction of the Columbia-Quebec roadway is 
scheduled until late 1972, well after completion of 
current studies by Consultants on False Creek, there is 
no need for Council action at this time. After the 
reports of the Consultants are in, the matter will be 
brought before Council again." 

cont 'd . . . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

) 

Columbia-Quebec Connector (cont'd ) 

In connection with this whole matter, a Report Reference 
was given by representatives of the Engineering and Planning 
Departments . 

MOVED by Aid. Hardwick, 

THAT, 

(a) conclusion #1 be approved and therefore the 
filling operation proceed accordingly; 

(b) the Council re-affirm its 1962 policy in regard 
to the Columbia-Quebec Connector. 

- CARRIED 

(During consideration of the foregoing matter a 
short recess was observed) 

Report of Standing Committee on 

Health and Welfare. September 23, 1971 (cont'd ) 

Social Assistance and Related Services 

to Youth; Children's Aid Society (Clause 1 ) 

Further consideration was given to Clause 1 of the report 
of the Standing Committee on Health and Welfare re social 
assistance and related services to youth. Children's Aid Society. 
In connection with recommendation (a) in this report, the Board 
of Administration, under date of October 1st, submitted a report 
from the Director of Welfare Services relating to a brief from 
the Children's Aid Society on the matter. Comments on 
recommendations in that brief are made, concluding with 
positive recommendations. 

MOVED by Aid. Linnell, 

THAT the recommendations of the Board of Administration and 
the Director of Welfare Services in the Board of Administration 
report dated October 1, 1971 be approved in principle and for- 
warded to the various parties referred to in recommendation 1(a) 
of the Standing Committee report of September 23, 1971; 

FURTHER that recommendations (b) , (c) , (d) and (e) of 
this Clause 1 be adopted. 

- CARRIED 

MOVED by Aid. Rankin, in Amendment, 

THAT the words in the motion of Alderman Linnell, 'approved 
in principle' be deleted. 

- LOST 

(Alderman Rankin is recorded in favour of the amendment) 
(The motion of Alderman Linnell was put and carried) 
(see page 9 for action on Clauses 2 and 3) 


COMMITTEE OF THE WHOLE 

MOVED by Aid, Adams, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Sweeney, 

THAT the report of the Committee of the Whole be adopted. 


- CARRIED 
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BY-LAWS 

BY-LAW TO AMEND BY-LAW No. 3575 BEING THE 
ZONING AND DEVELOPMENT BY-LAW (S/S Rosemont 
Drive between Kerr and Butler Streets) 

MOVED by Aid. Calder, 
SECONDED by Aid. Sweeney, 

THAT leave be given to introduce a By-law to amend By-law 
No. 3575, being the Zoning and Development By-law, and the By-law 
be read a first time. 

- CARRIED 

MOVED by Aid. Calder, 
SECONDED by Aid. Sweeney, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Calder, 
SECONDED by Aid. Sweeney, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Deputy 
Mayor in the Chair. 

- CARRIED 

MOVED by Aid. Calder, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Calder, 
SECONDED by Aid. Sweeney, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Calder, 
SECONDED by Aid. Sweeney, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED 

(The By-law received three readings) 

MOTIONS 

1. Allocation of Land for Highway Purposes 
(2280 East 37th Avenue) 


MOVED by Aid. Rankin, 
SECONDED by Aid. Sweeney, 

THAT WHEREAS the registered owners have conveyed to the City 
of Vancouver, for highway purposes, the following described lands 

1. All that portion of Subdivision 22 of Lot 3, 
Blocks 7 and 8, District Lot 394, Group 1, 
New Westminster District, Plan 1700, described 

ac "Fol lows • 

COMMENCING at the south east 
corner of said Subdivision 22; THENCE West 10 
feet following in the southerly limit of said 
Subdivision 22; THENCE N 45° E 14.14 feet, 
more or less, to intersection with the easterly 
limit of said Subdivision 22 at a point 10 feet 
northerly from the south easterly corner of said 
Subdivision 22; THENCE South 10 feet following 
in the easterly limit of said Subdivision 22 to 
the point of commencement. The same as shown 
outlined red on plan prepared by A. Burhoe, 
B.C.L.S., dated June 22, 1971, and marginally 
numbered LF 5710 

cent 'd . . . 
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MOTIONS (cont'd ) 

Allocation of Land for Highway Purposes 
2280 East 37th Avenue (cont'd) 


AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for highway purposes; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
highway purposes, and declared to form and constitute portions 
of highway. 

- CARRIED 

2. Allocation of Land for Highway Purposes 
(Block 2, Old Granville Townsite) 

MOVED by Aid. Rankin, 
SECONDED by Aid. Sweeney, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver for highway purposes all that portion of FIRST: 
Lot 11, except Parcel "A" (Reference Plan 1457) 2NDLY: Lots 12 
and 13 and 3RDLY: Lot 14, except the East 26 feet; all of Block 2, 
Old Granville Townsite, Plan 168, outlined red on the plan prepared 
by A. Burhoe, B.C.L.S., attested to on the 12th day of July, ir71, 
and marginally numbered LD 1284, a print of which is hereunto 
annexed ; 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said land for highway purposes; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same is hereby accepted and allocated for 
highway purposes and declared to form and to constitute portion 
of a highway. 

- CARRIED 

3 . Senior Citizens Housing 

At the meeting on September 28th, Notice was given of the 
following motion by Alderman Rankin, seconded this day by Alderman 
Phillips : 

MOVED by Aid. Rankin, 
SECONDED by Aid. Phillips, 

THAT WHEREAS there are one million dollars included in the 
five year plan for housing; 

AND WHEREAS there is an extreme shortage of senior citizens' 
housing; 

AND WHEREAS there is a proposal by the Provincial Government 
for granting one-half wages to certain citizens who have been on 
welfare the previous three months; 

THEREFORE BE IT RESOLVED THAT the Council instruct the 
Board of Administration to proceed with diligence to complete a 
plan to produce through service clubs, ethnic groups and Public 
Housing Authority, plans for building sufficient units to meet 
the current shortage. 

- CARRIED 
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MOTIONS (cont'd ) 
Senior Citizens' Housing (cont'd) 

Commissioner Ryan proposed that, in giving effect to the motion, 
appropriate advertising be placed in the newspapers to enquire 
of interest in the matter. The Council agreed to this suggestion, 

MOVED by Aid. Wilson, 

THAT the whole matter be referred to the Standing Committee 
on Planning and Development to be considered along with other 
proposals . 

- LOST 

(The motion of Aldermen Rankin and Phillips was put and carried) 


ENQUIRIES AND OTHER MATTERS 

Alderman Phillips - Municipal Job Program 

Report on Discussions 

with Government and Alderman Phillips advised of dis- 

Federation of Canadian cussions on the subject of a municipal 

Municipal i ties job program, and of a Toronto proposal. 

involving participation at all three 

Government levels. 

The Alderman felt there was a possi- 
bility of working out a satisfactory 
program with our Provincial and Federal 
Governments and on Friday of this week, 
at 2:30 P.M. there will be a meeting 
with the Minister of Manpower, in the 
Mayor's Office, for discussion of the 
question. Members of Council were 
invited to be present and it was 
suggested that the Deputy Mayor be in 
communication with the Chairman of the 
Greater Vancouver Regional District and 
invite his attendance. 

Alderman Phillips requested the Board 
of Administration prepare a brief for 
the meeting and a list of civic job 
opportunities dependent upon the 
necessary finances being available. 

The Deputy Mayor so instructed. 

Appointment of Mr. Egan to Certain 
F.C.M. Committees 

Alderman Phillips advised he would be 
forwarding a brief to members of the 
Council on this F.C.M. request, as a 
result of discussion with the Executive 
Director . 

Tri-Level Conference 

Alderman Phillips advised of discussion 
by the F.C.M. representatives in the 
matter of pressing for a tri-level 
conf erence . 


Regular Council, October 5, 1971 


ENQUIRIES AND OTHER MATTERS (cont 'd) 


Alderman Rankin - 
St. James Church 
Gastown Workshop 


referred to an application by the 
St. James Church Gastown Workshop 
for financial assistance in connection 
with the organization's social service 
work and that representatives of the 
group wish to appear before Council. 


It was agreed that when the Board of 
Administration report is before the 
Council, the delegation be given an 
opportunity to be heard. 


Alderman Linnell - 
Burial of Indigents and 
Recent Demonstration at 
1530 West 8th Avenue 
Office 


referred to a report dated Sept. 29, 
1971 by the Director of Welfare 
Services on a demonstration at the 
Welfare Offices in reference to an 
indigent burial application. In 
commending the Director for his 
handling of the matter. Alderman 
Linnell reported arrangements are 
being made to keep the Council informed 
of departmental policy matters from 
time to time. 


Deputy Mayor Alderman Bird - requested the Board of Administration 

Housing arrange for negotiations with the 

Central Mortgage and Housing Corpor- 
ation in an endeavour to have low 
interest money available for con- 
struction in the City, of condominium 
housing since at the present time 
developers are unable to meet the 
$15,000 ceiling. 


The Council adjourned at approximately 5:15 P.M. 

*** 

The foregoing are Minutes of the Regular Council meeting of 
October 5, 1971, which were adopted on October 19, 1971, 
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BOARD OF ADMINISTRATION (WORKS) 1 

October 1st, 1971 

The following is a report of the Board of Administration: 


WORKS & UTILITY MATTERS 


CITY ENGINEER'S REPORT 


RECOMMENDATIONS : 


1. Closing and Leasing Portion of the Lane 

West of Commercial Drive South of Lane 
North of 5th Avenue 


"City Council on June 29th, 1971 adopted a report closing and 
leasing portion of the 16-foot lane west of Commercial Drive, south of 
the lane north of 5th Avenue. The portion to be closed and leased abuts 
Lot B of Lots 52 and 53, Block 145, D.L. 264A. The recommendation in the 
adopted report was to lease the closed lane to the owner of Lot A. This 
was a typographical error. The closed lane is to be leased to the 
abutting owner which is Lot B. 

I RECOMMEND that the report for closing the lane abutting Lot B 
of Lots 52 and 53, Block 145, D.L. 264A adopted by City Council on 
June 29th, 1971 be amended by rescinding 'that the closed lane be leased 
to the owner of A' and substituting 'that the closed lane be leased to 
the owner of abutting Lot B.' " 


Your Board RECOMMENDS that the foregoing report be adopted. 

2. Local Improvements by "Petition " 


The City Engineer reports as follows: 
"I consider it advisable to carry out projects for: 

- Pavement and Curbs 

- Pavement and Curbs, Local Residential 

- Lane Pavements 

- P. C, Concrete Sidewalks 

as shown on the attached schedule dated September 24.th, 1971, as Local Improvements 
»by Petition* . 

The City's share of these improvements is available in the 1971 Street 
Capital Budget." 


SECOND STEP ; 

The Director of Finance submits the following report on the financial 
arrangements : - 

"In accordance with the provisions of the Local Improvement Procedure 
By-Law, I am submitting the City Engineer' s Report dated September 24th, 1971. 

The estimated total cost of these improvements is $834,9S0, and the 
City's share of the cost is $$6l,96l» 

/continued ... 
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Clause 2 Continued 


I have to report that the necessary finaxicial arrangements can be made 
to carry out this work." 

lour Board has decided that it is desirable to undertake the projects 
referred to ajid RECOMMENDS that: 

The reports of the City Engineer and Director of Finance be adopted 
together with the details of the Second Step Report on file in the City Clerk's 
Gf^iaeo 


3. Local Improvements - Special Relief 

The Assessment Commissioner and Deputy City Engineer report: 

"A letter has been received from a home-owner on Victoria Drive 
requesting relief from a Local Improvement charge for paving and curbing. The 
property in question is zoned RM-3 Multiple Dwelling, but developed with a 
single family dwelling. It is 33 feet wide by 99 feet deep, flanking the 
street which has been improved. 

Local Improvement charges should reflect the benefit which each 
property will derive over the life of the improvement, and zoning is taken 
to be a better measure of a lot's probable long-time use and thus of its 
probable long-time benefit than is the present development. A special factor, 
however, applies in the case raised. Since this lot flanks the improvement 
the zoning has a double impact on the charge - once because the rate for 
multiple dwelling property is over twice the rate for residential property 
and again because multiple dwelling flankage pays on the basis of three- 
quarters of its length, but residential flankage on the basis of only one- 
quarter of its length. The combined effect is to make the charge seven 
times what it would be if the lot were zoned residentially. C$132.90 per 
year as against $18.80 per year). 

Under Section 67 of the Local Improvement Procedure By-Law the 
City Council (by a two-thirds vote) can give special relief to a property 
ijhich it deems to be 'inequitably or unjustly dealt with'. It is proposed 
that the double impact of the higher zoning be removed by having the 
property in question (and others like it) pay the rate per foot according 
to their zoning, but with flankage relief to a residential level. (The 
annual charge would thus be" reduced from $132.90 to $44.30). 

The flankage lots thus relieved and homes on fronting higher- 
zoned lots would still be paying over twice what they would if zoned 
residential. This is not felt to be unequitable in view of their potential 
redevelopment to the higher use. It is suggested that any question of 
further relief to flanking lots or relief to fronting lots would best be 
dealt with on a 'hardship* basis under the proposed system of deferring 
local improvement charges (which is before the Standing Committee on Finance). 
It is further proposed that the relief to homes on flanking higher-zoned 
lots should be limited to owner-occupied single family dwellings, and that 
it should not apply if the property was purchased since the local improve- 
ment charge appeared on the tax rolls. 

A Council resolution will be required each year to give the pro- 
posed relief and this resolution will require a two-thirds vote of the 
members present. 

It is not usual to make changes in local improvement policy 
retroactive and this change, if approved, would normally start with charges 
being placed on the tax roll in 1972. In the circumstances, however, it is 
proposed that the relief should also apply to the 1971 charge on the 
property in question and on any others who apply for relief this year. (No 
application would be rpquired for relief in 1972 6r subsequent y.ear s. ) 

However a check will be made each year to ascertain If the use of the property 
at that time make it eligible for relief under the proposed policy. 


/continued . . . 
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Clause 3 Continued 

We RECOMMEND: 

a) That Council adopt a policy of giving relief on local improve- 
ment charges to homes on a flanking higher- zoned lots: 

i) so that they pay a rate according to their zoning but 
with a residential level of flankage relief; 

ii) that the relief be limited to owner-occupied single 
family dwellings, the ownership of which precedes the 
assessment of the local improvement charge; 

ill) that the relief apply to local improvements for pave- 
ment and curbs and for sidewalks. 

b.) That the Assessment Commissioner be instructed to bring forward 
each year a list of the properties and a formal resolution , 
giving the relief to those properties still eligible." 

Your Board RECOMMENDS adoption of the foregoing recommendations 
of the Assessment Commissioner and Deputy City Engineer. 

INFORMATION 

4. Pollution of False Creek 


Ihis report provides information to Council concerning requests by 
Messrs. Gallon and Woodhouse of SPEC for action on certain pollution problems 
in the False Creek area and for permission to appear as a delegation 
coaceming these. It is also further to inquiries by various members of 
Council. The matters brought up by SPEC are:- 

(1) General pollution of False Creek 

(2) Specific problems :- 

(a) Scott Poultry 

(b) Myer Franks 

(c) Western Bridge 

(d) CP. Transport 

(e) Bay Lumber Company 

The Director of Permits & Licenses and the Deputy City Engineer report 
as follows :- 

" (1) GENERAL POLLUTION 

Industries situated in the False Creek area from which wastes 
could eventually find their way to False Creek have been under 
more rigorous inspection since the amendments to the Plvmibing 
Bylaw were adopted May 18, 1971. These amendments set out 
steundards for industrial wastes. Disciissions with management 
have taken place in most instances to initiate corrective action. 
Inspections were also carried out in the area and in specific 
industries with representatives of the Provincial Pollution 
Control Bremch. Your officials also have close contact and the 
co-operation of the Federal Fisheries Department and other 
depaurtments concerned in pollution control in this area, as well 
as in the remciinder of the City. All sewer outfalls to False 
Creek have been or will be registered with the Pollution Control 
Branch who will also adjudicate on the acceptability of effluent 
reaching False Creek. 

In addition to the foregoing, the Engineering Department has 
advanced its sewer programme to improve the general system in 
the False Creek area. The status is as follows :- 


/ continued , . 
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Clause 4 Continued 


(a) In the areas north and south of the Creek, all sanitary 
outfalls in the City system have been eliminated and 
diverted to lona Island. Several storm outfalls exist 
and some of these act as overflows to combined systems 
during periods of high precipitation. Most of the private 
sites adjacent to the Creek are on septic tanks. A few 
of these discharge overflows into the City storm sewers. 

(b) In the area east of False Creek the Engineering Department 
heis advanced a programme for up-grading the ssuiitary and 
storm systems in the False Creek Flats amd adjoining areas 
which new contribute to the Teirminal Avenxje outfall. A 
portion of the cost of these systems is expected to be borne 
by the Canadian National Railway. So far agreement has not 
been reached on this cost sharing. On June 14, 1971 Council 
directed that the City not proceed unilatereilly with 
construction of facilities until such agreeonent is reached. 

(2) SPECIFIC PROBLEMS 

(a) Scott Poultry 

This company has caused problems in the past and 
their holding and separation system must be enlarged 
to correct the situation. The company chose to 
construct a new plant in another municipality which 
is now near completion. It is e3q)ected that the 
move to the new plant will take place before the 
end of October 1971. 

(b) Myer Franks 

Myer Franks has for a long time been discharging 
oily wastes into the storm system terminating in 
False Creek. Very considerable effort has been 
made by the City to correct this situation with 
Myer Franks Ltd., but to date this has been 
unsuccessful. A separate report from the Director 
of Permits & Licenses and the Deputy City Engineer 
containing recommendations on this matter is before 
Council today. 

(c) Western Bridge 

The plant is served by a City sewer but only 
sanitary wastes are discharged to it. Industrial 
wastes are discharged to False Creek. 

The firm is presently conducting a study to determine 
what waste treatment will be required before the 
wastes can be discharged to the City sewer. Neutra- 
lizing the wastes can be readily accomplished. 
However, some experimentation must be performed in 
order to find an efficient and practical method of 
removing certain metals which are in solution in 
the wastes. 

(d) CP. Transport (North Side of False Creek) 

CP. Transport park a number of trucks and tanker 
trailers in the C.P.R. yards on the north side of 
False Creek. Occasionally some of the tank trucks 
were flushed out and the washings, mainly polymer 
resins and water, were discharged to the ground in 
the parking area. These wastes cannot be disposed 
of either to the ground or to the water in this area 
without causing problems. The manager of CP. 
Transport, Mr. W. McDonald, was advised of this 
and the wastes are now placed in 45 gallon drxims 
for removal. An underground storage tank is 
being installed. 

/continued , . . 
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Clause 4 Continued 

Oily wastes were being disposed of in a pit 
adjacent to False Creek. Continuation of this 
practice could have led to oil leaching through 
the bank into False Creek. Mr. A. Price^ Divi- 
sional Engineer for the C.P.R. had the pit filled 
in and waste oil is now collected and removed. 

The C.P.R. has a problem with people dumping 
rubbish in the area. 

The C.P.R. yards are not served by City sewers. 
The three outfalls which the C.P.R. have in False 
Creek are receiving the attention of the Provincial 
Pollution Control Branch. 

(e) Bay Lumber Company 

Lumber manufacturers treat the lumber with a 
solution to prevent the wood from staining. Bay 
Lumber Company has a sump through which the Iximber 
. " carriers, loaded with wood, are driven. The sump 

has a capacity of approximately 17,000 gallons. 
The anti-staining solution is added in the proportion 
of 1 gallon to 100 gallons of water. The sump 
does not have an outlet pipe and no evidence of 
the anti-staining solution entering False Creek 
has been found. 

Permatox was commonly used by the lumber industry 
to prevent staining. It is no longer used since 
it contains mercury. 

There appears to be no need to empty the sump - 
it is a matter of adding to the sump contents to 
make up what is absorbed by the Ivunber or lost by 
evaporation. 

SUMMARY 

Efforts have been increased by the various Civic Departments 
Involved to reduce pollution in False Creek. These have 
been directed to intensified inspection and control as well 
as the design and advancement of sewering programmes. In 
addition, co-operation has continued with the Pollution ' 
Control Branch and the Fisheries Department as well as the 
Sewerage and Drainage District in the effort to solve 
pollution problems in this area. 

From time to time specific problems require action by Council 
as is the case with Item 2(b) above, being dealt with 
separately today. " 

YOUR BOARD submits the foregoing report for the INFORMATION of 
Council. 

DELEGATION REQUEST MR. G. GALLON SPEC. 

(Copies of the letters from Messrs Gallon & Woodhouse of SPEC are 
circulated for information). 

RECOMMENDATIONS ; 

5. Control of Oily Wastes 
Myer Franks Ltd. 


Your Board submits -the following report of the Director 
of Permits & Licenses and the Deputy City Engineer re control of 
oily wastes - Myer Franks Limitedj- 

"This problem has existed for many years and several reports 

have been before Council on the matter. On September 1, 

1970 Council passed a resolution that Myer Franks Ltd. be 

required to connect to a sewer at standards acceptable to ' ' r 

the Sewerage District. At that time Council requested a 

report on the matter within six months. 


/continued . . . 
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Clause 5 Continued 

On March 9, 1971 Council received a report frcMn civic 
officials stating that effluent had been tested during the 
period by the Department of Fisheries, the Greater Vancouver 
Sewerage District and the City and in all cases the effluent 
from Myer Franks was found to be such that the Sewerage 
District would not permit connection to its trunk sewer. 

On March 4, 1971 a letter was received from Mr. Applebaum 
of Myer Franks Ltd. (copy attached) stating that he would :- 

• (a) Discontinue that portion of my business which has 

resulted in an effluent unacceptable to the City and 
higher authorities by June 1st, 1971, and remove the 
equipment used in this process as soon as practicable 
thereafter. We will be continuing the chaining of 
drums, but not the complete reconditioning process. 
At present the use of water has been cut drastically 
and after June 1st, we will use even less. 

(b) Retain the 'open drum» type operation. 

(c) Ensure the only discharge from the plant will be 
clean water not containing any contaminants , and 
having a temperature not higher than 150 degrees F. » 

Your Officials reported this to Council at Mr. Applebaum»s 
request in the report of March 9, 1971. In view of the 
commitment by Myer Franks to eliminate the problem by June 
1, 1971, no further recommendations were made for further 
action at that time. 

At this time we have to report that the commitments made 
by Myer Franks Ltd. as noted above, have not been fulfilled. 
The portion of the business resulting in unacceptable 
effluent has not been discontinued. Water meter readings 
show that an average 14,200 gallons per working day were 
used in May and June 1970 and 13,200 gallons per day were 
used in May and June 1971. 

The commitment to discharge clean water not containing any 
contaminants has not been met and samples show that effluent 
is still unacceptable. Further, access to the plant for 
the purpose of taking samples has been denied by Mr. Apple- 
bavim on several occasions. 

Mr. Applebaum now proposes a system which he contends will 
eliminate the problem, but has not provided any plans or 
specifications for approval as required by the Plumbing 
Bylaw. Mr. Applebaum has contended at meetings with officials 
from the Department of Permits & Licenses and the Engineering 
Depar-tment that this system will provide for separation of 

the effluent into three components:- 

(a) Oily wastes which will rise to the surfacfe of the 
separation apparatus. 

(b) Sludge which will settle to the bottom. 

(c) Water which will be re-circulated or discharged 
into the sewer. 

Mr. Applebaum experimented with the product Poly Complex 
A-11. This product is an oil dispersant of the type used 
to assist in cleaning up oil spills on an emergency basis. 
Although your Officials, after consultation with the Depart- 
ment of Fisheries, permitted the use of this compound for 
a one-time clean up of the premises which Mr. Applebaum 
requested, we cannot approve its use on a continuing basis 
because: - 
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Clause 5 Continued 

(a) It is toxic 

(b) It does not eliminate the oil content from 
the effluent. 

The position of the Federal Department of Fisheries on this 
matter is quoted below in an excerpt from a July 12, 1971 
letter from that Department :- 

•From a monitoring and effluent quantity viewpoint, 
the oil treated in this manner will still show up 
in analysis as oil regardless of whether or not 
emulsifiers are used. Consequently, the Greater 
Vancouver Sewerage and Drainage District's oil 
standard which is acceptable to our Department 
cannot be met. 

Like you, we feel that emulsifiers and dispersants 
may be useful under emergency conditions. However, 
we cannot regard their continuous use as a suitable 
effluent treatment technique because they will 
increase toxicity and they do not remove the oil. 
They only mask it. • 

Myer Franks has also asked that the City guarantee that 
it would be able to accept the sludge from the proposed 
separation tanks. Evidence to date shows that the sludge 
will be in a liquid state which is unacceptable at the 
Vancouver sanitary landfill in Delta since it could permeate 
for considerable distances through the fill. Accordingly, 
your officials have not been able to give Myer Franks the 
requested guarantee. 

Myer Franks have installed, as part of the new system, a 
device designed to pick the oily wastes from the surface of 
the settling apparatus after which it could be disposed of. 
The effectiveness of this device is not known, however, there 
are indications that the water remaining after such separation 
would exceed the allowable oil content for discharge into 
the sewer. There is, therefore, insufficient indication 
that the process will be successful in this regard. 

SUMMARY 

1 The commitments made by Mr. Applebaum of Myer Franks 
to eliminate the problem by June 1, 1971, have not 
been carried out. 

2. Effluent from the plant is not satisfactory for 
acceptance into the sewer, as required by Council 
resolution of September 1, 1970. 

3. Plans of the changes in the operation proposed by 
Mr. Applebaum have not been presented in a manner 
which can be properly assessed. 

4. Waste products from the proposed system, at this 
time, do not appear to be suitable for acceptance 
into the sewer system or the sanitary landfill. 

RECOMMENDATION S 

In view of the continuing problem, long past deadlines 
set by Mr. Applebaum himself, and the lack of assurance 
that proposed changes will be effective, your Officials 

RECOMMEND that the City of Vancouver Business License 
for Myer Franks Ltd. be suspended until such time:- 
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5-^ 


Board of Administration, October 1, 1971 . 


(WORKS 


5d 

8) 


Clause 5 Continued 


(1) as a process is installed •which provides waste 
material which can be accepted by the Greater 
Vancouver Regional District for a sewer connection 
or can be disposed of by any other approved method. 
Such installation shall be properly engineered 

and supported with adequate drawings and specifi- 
cations. 

(2) On receipt of such information and when the 
installation is made, the City permit operation 
for t.\-To weeks to determine whether the waste 
materials are acceptable. If the wastes are 
satisfactory, operation of the plant will be 
permitted to continue provided that at all times 
all related legislation is complied with." 


Your Board RECOMiyDENDS the foregoing report of the Director of 
Permits and Licenses and the Deputy City Engineer be tabled 
pending the opportunity being given to Mr. Applebaum to appear 
before Coimcil and show cause why his license should not be 
suspended as per the recommendation of the officials and in the 
meantime a copy of this Board of Administration report be 
furnished to him. 


6. Street Closure - 19th Avenue 

Oak Street to Laurel Street 

Your Board submits the following report of the City Engineer: 

"Congregation Schara Tzedeck, in a letter dated September 
24th, 1971, signed by Rabbi Hier, are requesting permission to 
close 19th Avenue between Oak Street and Laurel Street to vehicular 
traffic on October 11th, 1971 froEq 7:00 P.M. to 9:00 P.M. so that 
they may hold a religious service in the street. Approximately 
500 people are expected to attend. 

There are no objections to this closure from an Engineering 
or Police Department standpoint, and transit service is not 
affected. 

Temporary signing together with barricades will be required. 

It is accordingly RECOMMENDED that 19th Avenue from Oak 
Street to Laurel Street be closed to vehicular traffic on Monday, 
October 11th, 1971 from 7:00 P.M. to 9:00 P.M. provided that: 

(a) Costs of barricading and signing are borne by the 
applicant. 

(b) The applicant enter into an arrangement, satisfactory 
to the Corporation Co\msel, indemnifying the City 
against all possible claims that may arise from the 
festivities. 

(c ) That all details be to the satisfaction of the Chief 
Constable and the City Engineer." 

Your Board RECOMMENDS the foregoing report of the City 
Engineer be adopted. 
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BUILDING AND PLANNING MATTERS 

RECOMMENDATIONS 


1. Rezoning: North side West 6th Avenue 

between Balsam & Larch Streets (H.J. MacKay ) 

The Director of Planning and Civic Development reports as follovvs: 

"An application has been received from H.J. MacKay, 235 East 
Broadway, requesting an amendment to the Zoning and Development 
By-law whereby Lots 11 - 14, Block 261, D.L. 526, being the 
north side of West 6th Avenue between Balsam and Larch Streets, 
would be rezoned from an RT-2 Two Family Dwelling District to 
an RM-3 Multiple Dwelling District. 

The applicant states the purpose of his application is: 'construction of an 
apartment building.' 

The subject lands each have a frontage of 50' and a depth of 120', with no lane 
on the block. The properties are occupied by older type dwellings, similar to 
those in the general area. 

The present zoning of the Kitsilano area, bounded roughly by Cornwall Avenue to 
the North, Burrard Street on the East, Larch on the West terminating at the lane 
South of 4th Avenue and Vine Street on the West, between 4th Avenue and Broadway, 
consists of approximately 166 acres, with only 81 acres developed with speci- 
fically designed apartments, and 4 acres with institutional uses. 

The Technical Planning Board on August 27, 1971, recommended that 
the application be not approved for the following reasons: 

1. There still exists approximately 81 acres of land in the Kitsilano area 
zoned for apartment development that is currently occupied generally 
with older dwellings. 

2. The rezoning of this site would create an isolated RM-3 Multiple Dwelling 
District site, permitting a high-rise building in an area othervnse zoned 
as RT-2 and developed with dwellings generally 1 and 2 storeys in height^ 

The Technical Planning Board also wishes it noted that under the provisions of the 
RT-2 District Schedule, with notification of the adjacent property owners as the 
Technical Planning Board deems necessary, an apartment builoing or townhouse i;iay 
be approved as a conditional use, with suitable design, and subject to the RM-l 
Multiple Dwelling District Schedule Regulations -— i.e. height of the builoing 
shall not exceed 2 storeys plus cellar or 1 storey plus basement, floor space 
ratio shall not exceed 0.75. 

The Town Planning Commission on September 10, 19 71, endorsed 
the recommendation of the Technical Planning Board." 

Your Board RECOMMENDS that the application be refused in accordance 
with the recommendations of the Technical Planning Board and Town 
Planning Commission. 


DELEGATION REQUEST 


Mr. Don Foster for 
Dr. H. J. MacKay 
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2. Redevelopment Project 2, Area A-5 

Development Permit Applications and 
Options to Repurchase - Lancer of 
Canada Ltd. 


The Director of Planning and Civic Development reports as follows: 
"BACKGROUND 

Two sites on East Cordova Street on the west side of Hawks Avenue 
were sold to Lancer of Canada Ltd. early in 1969 as part of 
Redevelopment Project 2, Area A-5. The City holds a repurchase 
option if development is not commenced within 18 months or 
completed within 36 months of the date of sale. 

Two six-month extensions have been granted and by letter dated 
August 17th, 1971, on instruction of Council, the Company was 
informed of the City's intent to exercise the repurchase option 
unless development was started within 90 days of August 11th, 
1971. In response to the above letter, the development permit 
applications dated August 27th, 1971, were made. 

These applications are being reported to Council because they 
include only 5,000 square feet of the total 40,000 square feet 
development. Council is therefore requested to approve a 
further repurchase option to ensure that development of the 
total 40,000 square feet building will commence within an 18- 
month period. 

THE APPLICATIONS 

The properties were advertised and sold on the basis that the 
Director of Planning would 'examine all development permit 
applications for development on the lands to ensure that devel- 
opment is of a suitable standard.' 

In terms of redevelopment objectives for this area, which included 
the replacement of substandard housing by good quality industrial 
development, the development proposed is not considered suitable 
for the following reasons: 

1. The proposal does not realize the potential of the site. 
Lot B, Block 60 is a large site with a frontage of 200' 
on the south side of Cordova Street and 122' on the west 
side of Hawks Avenue. Development Permit Application 

No. 56825 proposes a small warehouse of 5,000 square feet 
located on one quarter of the site, leaving most of the 
site undeveloped, and marked on the site plan as "future 
addition". 

2. The proposal for Lot B, Block 51 (Development Permit 
Application No. 56826) which has a 50' frontage opposite 
on the north side of Cordova Street, is for a parking lot. 
This proposal does not meet the objective of good quality 
industrial development for the area and without being 
related to a larger development is therefore considered 
unsuitable . 


cont ' d 
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Clause 2 continued 

3. The properties were sold to the Company on the basis that 
a 40,000 square foot garment factory estimated to employ 
250 people would occupy the large site on the south side 
of Cordova Street with required parking being located on 
the small site on the opposite side of Cordova Street. 
The present applications therefore represent less than 
15% of the final development. 

ALTERNATIVE COURSES OF ACTION 

1. Refuse both Development Permit Applications £u:id exercise 
the options. 

In the opinion of the City Solicitor, the City could adopt 
this course on the basis that the development proposed is 
significantly different from that indicated at the time of 
sale. 

However a recent visit to the Company's existing premises at 
367 Water Street revealed that the Company is housed in over- 
crowded and expensive leased premises. They wish to relocate 
.to a new 40,000 square foot building but apparently would 
prefer phased construction over a three to five year period. 

2. Accept the 5,000 square foot warehouse and parking lot as 
the first stage subject to further plans being submitted 
showing the relationship of the first stage to the total 
development and subject to guarantees that a start will be 
made on the final stages of the 40,000 square foot project 
within a reasonable period, e.g. 18 months. 

It is felt that this course of action would be more appropriate 
in view of the Company's intention to relocate from their 
existing space in Gastown and the proximity of the Cordova 
Street site to the Company's female workforce, many of whom 
live in the Strathcona area. 

The following recommendation has been prepared in consultation with 
the Supervisor of Property and Insurance, the City Solicitor and 
representatives of the Senior Governments on the Urban Renewal 
Co-ordinating Committee. 

It is RECOMMENDED that Development Permit Applications Nos. 56825 
and 56826 be issued, subject to the following conditions: 

1. Plans be submitted showing the proposed building located 
on the west 50' frontage of Lot B, Block 60; sketch 
elevations, sections and floor plans of the total devel- 
opment be submitted including the relationship of the 
present proposal to the total development. 


cont ' d 
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Clause 2 continued 


2. The applicant to submit a firm undertaking in vnriting to 

enter into an Agreement with the City that unless develop- 
ment of the total development of approximately 40,000 
square feet is started on the east 150' frontage of Lot B, 
Block 60 (Lots 15-20) within a period of 18 months of the 
date of the development permit, the City shall have the 
option to repurchase the east 150* frontage of Lot B, 
Block 60 (Lots 15-20) and Lot B, Block 51 (Lots 23 and 24) 
at the net sale price; if the option is exercised the 
costs of subdividing Lot B, Block 60 shall be borne by 
Lancer of Canada Ltd. ; such agreement to be without pre- 
judice to the repurchase options presently held by the 
City to guarantee completion of development. 


FURTHER RECOMMENDED that a letter be sent to Lancer of Canada 

Ltd. , informing them that unless Conditions 1 and 2 are met 

within 30 days of the date of the Development Permits, the 

City will exercise its repurchase options prior to November 11, 19 71" 

Your Board RECOMMENDS that the report of the Director of Planning and 
Civic Development be approved. 


(Copies of a map indicating the property owned by Lancer of 
of Canada are circulated for the information of Council) 


INFORMATION 


3- Waterlots: 

Bayshore Inn and Burrard Street 

The Director of Planning & Civic Development reports as follows: 
"On June 8th, 1971, City Council resolved: 

'THAT WHEREAS the waterlots between the Bayshore Inn and 
Burrard Street are held by the National Harbours Board; 

AND WHEREAS the City may be able to use the property creatively; 

THEREFORE BE IT RESOLVED THAT the Director of Planning and 

Civic Development report on the status of leases, use and possible 

future of the property. ' 

The information requested is as follows: 

Appendix A shows the property in question and the whole area outlined 
with a dotted line (that is, both the upland property and the water- 
lots up to the harbour headline) is now in the ownership of Marathon 
Realty. The land was originally owned by the National Harbours Board 
but, by agreement of December 31, 1967, was transferred to the C.P.R. 
Certain parts of the area are covered by sub-Teases. The parcels 
concerned are outlined and located as (A) to (K) on Appendix A. 
Details of the occupancies and lease terms are as follows: 

Pel- Ownership Lessee Date of Lease Term 

A C.P.R. Grand Shipping & June 15, 19 59 20 years 

Investment Co. Ltd. 


B C.P.R. W.R. Menchions & Oct. 1, 1956 20 years 

Co . Ltd . 

C C.P.R. Capilano Shipping Sept. 1, 1961 20 years 

Co. Ltd. 


cont ' d 
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Clause 3 continued 


D C.P.R. Blackmore Marine June 1, 1962 year-to-year. 

Services self -renewing, 

60-day cancella- 
tion clause 

E C.P.R. Kanata Marine Ways Feb. 15, 1948 

F C.P.R. Air West Airlines May 1, 1968 

G C.P.R. L.H. Gordon & Sept. 1, 1969 Year-to-year, 

Clarence Wallace self -renewing , 

1-month cancella- 
tion clause 


H C.P.R. Great West Towing Jan. 1, 1969 Year-to-year 

& Salvage Ltd. self-renewing, 

60-day cancella- 
tion clause 


C.P.R. Gulf Oil Canada Ltd. July 1, 1969 10 years, 1-year 

cancellation clause 

C.P.R. Crown Federal May 13, 1971 year-to-year, 

self -renewing , 
1-month cancella- 
tion clause 


K C.P.R. Crown Federal April 1, 1914 Year-to-year 

self -renevv'i ng , 
1-ycar cancella- 
clause 

The Planning Department as part of the overall zoning studies for 
Downtown are investigating the potential utilization of land and 
water areas between the Bayshore Inn and Piers B - C. 

In the foreseeable future, and as long as it is required, the 
present land area at grade is an essential part of the CP. Rail 
operation serving the waterfront and transfer of cars to Vancouver 
Island. The other existing uses, such as marinas consisting of 
storage and repair of boats and terminal facilities for sea planes, 
might be relocated, dependent on adjacent development. 

It is possible that subject to C.P.R. granting air-rights above the 
transportation facilities, non-industrial uses such as residential, 
tourist and related retail, could be developed. Open space and 
public access provisions should be included in any such development. 

Part of the area is in the space required for access to a Second 
Crossing of the First Narrows." 


Your Board submits the report of the Director of Planning and Civic 
Development for the INFORMATION of Council. 


(Copies of the map, Appendix A, are circulated for the 
information of members of Council) 


FOR COUNCIL ACTION SEE PAGE(S). 
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LICENSES AND CLAIMS MATTERS 


FE COMMENDATION 


J . Claim No. 11486 

Accident - October 31, 1970 
William R. Matthews 


The Corporation Counsel reports as follows: 

" Mr. William R. Matthews was involved in an 
automobile accident on October 31, 1970 which 
resulted in damage to a City owned motor vehicle 
under the control of the Police Department. At 
the time of the accident Mr. Matthews was being 
pursued by members of the Police Department who 
were attempting to apprehend him for a number of 
alleged offences. The amount of the damage to 
the City owned vehicle is $746.10. 

Since the vehicle driven by Mr. Matthews 
had been stolen, there was no insurance coverage 
in effect. Mr. Matthews has made no payment to 
the City to date and since there is a one year 
limitation period on motor vehicle accident^ the 
City must commence an action against Mr. Matthews 
before October 31, 1971 in order to protect its 
claim. 

Accordingly I recommend that authorization be 
given for the commencement of an action against 
Mr. Matthews to recover the damages incurred by 
the City." 

Your Board RECOMMENDS that the recommendation of the 
Corporation Counsel be approved. 


CONSIDERATION 


Licensing of Laundromat in South Granville Area 

Your Board submits the following report of the Chief License 
inspector: 

"Certain cleaning establishments in the area near 67th Avenue 
aind Granville Street have submitted a communication stating that they 
are of the opinion that a license will be applied for, to permit the 
operation of another dry cleaning and laundromat store in this area. 
These petitioners express the view that to grant the license could 
seriously affect present businesses in this field operating in the 
vicinity. It is proposed that before Council issues a license, 
adequacy of service, quality and standard should be considered. 

The License Office has no record of an application for a license 
flor this new business having been received, although enquiries 
may have been made. 

It is not the general policy of Council to restrict licenses 
o|f this nature. 

Cont'd. . . 
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(Licenses 


Clause #2 Continued 


A copy of the petitioners' communication is furnished to Council 
for information and it is noted the petitioners request that if a 
license application is made, that they be given an opportunity to be 
heard by Council on the matter." 

Your Board submits the foregoing report of the Chief License 
Inspector for CONSIDERATION. 


FOR 
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FIRE AND TRAFFIC MATTERS 

RECOMMENDATION 


L. Street Closure for Lions 
Dance and Parade 


The City Engineer reports as follows: 


"The Chinese Nationalist League of Canada are requesting the 
closinre of Pender Street to vehicular traffic between Carrall Street and 
Gore Avenue so that they may celebrate the "Double Tenth National Day" in 
the form of a Lions Dance and Parade on Sunday, October 10, 1971. 

The proposal is as follows: 


ASSEMBLY: 2:30 P.M. - 3:00 P.M. - at 4.99 East Pender Street 

ROUTE: 3:00 P.M. - West on Pender Street from 

499 Pender Street to Carrall 
Street, then East on Pender 
Street to 529 Gore Avenue for 
dispersal. 

DISPERSAL: 4.: 00 P.M. - 4.: 30 P.M. - Gore Avenue between Pender 

Street and Keefer Street. 


There will be approximately 200 participants plus the Lion in the 
parade. Main Street will only be closed while these people are crossing 
the Intersection which should take approximately five minutes. 

B.C. I^ydro Transit Authority will reroute the Pender Street transit 
vehicles, sind members of the Police Department will be In attendance. 

Temporary parking prohibitions together with barricades will be 

required. 

It is accordingly RECOMMENDED that Pender Street between Carrall 
Street and Gore Avenue be closed to vehicular traffic between the hours of 
2:30 P.M. and 4.: 30 P.M. on Sunday, October 10, 1971, provided that: 

1. Costs of barricading and signing are borne by the applicant. 

2. The applicant enter Into an arrangement, satisfactory to the 
Corporation Counsel, indemnifying the City against any claims 
that may arise -from the street closure. 

3. The cost of any ditional street cleaning over and above 
normal street cleaning also be borne by the applicant." 


Your Board RECOMMENDS the foregoing report of the City Engineer be 
adopted. 

(Copies of the letter from the Chinese Nationalist 
League of Canada dated September 22nd together 
with plan of barricading are circulated for the 
information of Council) 


FOR COUNCIL ACTION SEE PAGE(S),. 


Board of Administration, October 1, 1971 , 

FINANCE MATTERS 

RECOMMENDATION 

1. Admission Charges - Centennial Museum 
and H. R. MacMillan Planetarium 

The Museums Manager reports as follows: 

"On August 15 1969, City G^uncil adopted a resolution that aiaolished the special group ticket 
admission rate which had allowed for a 25% reduction on the total cost of tickets to groups of 
twenty or more people. 

The Planetarium has now been in operation for nearly three years and some very clear patterns of 
attendance have been established. In the Summer season, holiday periods at Christmas and Easter, 
and on weekends throughout the year, the Planetarium theatre is nearly always filled to capacity. 
However, attendance drops to 50% of capacity or lower during Tuesdays, Wednesdays^- and Thurs- 
days in the period from mid- September to mid-May. 

It is my opinion, and this is supported by the Vancouver Ticket Centre which handles all our ticket- 
ing functions, that if a specified and carefully controlled group booking arrangement was reinstated, 
we could bolster the patronage in the slow mid-week period. It would certainly appeal to many 
societies, clubs, and other groups who are constantly looking for informative but inexpensive activitie 

The suggested group rate would apply only to the adult rate of $1 .25. It would mean a reduction to 
$1 .00 for groups of twenty or more adults. No adjustment should be made to the current children's 
and senior citizen's rate of 50^. 

Accordingly, I recommend that 

(a) A group admission fee for the Planetarium be established 

(b) This fee be $1 .00 for each adult when there are twenty or more adults in a group making a 
reservation for a Planetarium show. 

(c) This fee apply only to regular shows Tuesday to Thursday during the period from Labour Day 
to Victoria Day, but not including the Christmas and Easter holiday periods 

(d) A strl ct policy of no refunds or exchanges on discounted tickets be established. " 

Your Board RECOMMENDS the foregoing recommendations of the Museums Manager be adopted. 

CONSIDERATION 

2, B.C. Festival of Sports: 
Appointment of 1972 Festival Chairman 

A letter dated September 9, 1971, has been received fron 
the Manager of the B.C. Festival of Sports requesting that Council 
appoint a Festival Chairman who will co-ordinate the Festival of 
Sports in the Spring of 1972. Council consideration before 
October 15, 1971, is requested. 

This organization sulxnitted a similar request in 1970 for 
the 1971 Festival of Sports and, in this regard. Council passed 
the following Motion i 

"THAT, in response to the request from the B.C. Festival 
of Sports, Alderman Sweeney be appointed liaison between 
the Council and the Festival in connection with the 1971 
Festival of Sports, and it be understood that this action 
will not involve the City in any additional expense." 

Your Board submits the foregoing for the CONSIDERATION of 
Council. 

(Copies of the B.C. Festival of Sports letter dated 
September 9, 1971, are circulated.) 
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3. Grant ; Vancouver Ski Team 


A letter has been received from the President of 
the Vancouver Ski Team, requesting a grant of an unspecified 
amount to further the cause of competitive skiing in the 
Vancouver area. It is advised that the annual operating 
budget for the Team is $25,000, which is being raised by 
fund-raising projects and fees collected from the skiers 
involved. It is hoped to raise the required balance of 
this by appealing to other sources. 

Your Board submits the foregoing for the CONSIDERATION 
of Council. 

(Copies of the letter from the Vancouver Ski Team are 
circulated.) 


4. Fraserview Branch Library: 
Six Day Service 


The Director of Finance reports as follows: 

"The Director of the Vancouver Public Library makes the 
following request: 

'It is the intention of the various agencies operating 
out of the Fraserview Branch Library to offer services 
between the hours of 9:00 a.m. to 9:00 p.m., Monday 
through Friday, and 9:00 a.m. to 5:00 p.m. on Saturday. 
The Library Board also wishes to offer service on this 
basis ' . 

He requests an addition to his budget of $950.00 for extra 
salary costs for the three months remaining in 1971. 

The Fraserview Branch, when opened, will be one of eleven 
branch libraries in the City. All but one of the branches 
offer public service from 9:30 a.m. to 9:00 p.m. Monday to 
Friday and 9:30 to 6:00 p.m. on Saturday, Each branch, 
however, is closed on Sunday and on Monday or Wednesday, 
as best suits the location. One branch offers service from 
noon only. 

The request from the Library Board does not offer any proof 
of a heavy public demand for extra service at the branches, 
and it is probable that Council will not wish to consider 
the extra service proposed at the Fraserview Branch in 
isolation from the other ten branches, or other service needs 
of the City. 

It has not yet been determined what extra hours of service 
if any will be offered at Fraserview by other City Depart- 
ments and other agencies, but any service offered will 
likely be only for special situations that are not comparable 
to library service. 

The cost of normal hours of service for the Fraserview 
Branch has already been provided for in the 1971 Library 
budget . 

For Council Consideration 

That the Director of the Vancouver Public Library be advised 
that Council does not deem it advisable to consider the extra 
service proposed at Fraserview Branch Library in isolation 
from service at the ten other branch libraries operating in 
the City; or from other service needs of the City which may 
have a higher priority". 

Your Board submits the above report of the Director of 
Finance for the CONSIDERATION _?<> 

FOR COUNCIL ACTIOM SEE PAGE(S) .^^^i-—- 
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BOARD OF ADMINISTRATION 
PERSONNEL MATTERS 
SUPPLEMENTARY REPORT OCTOBER 1. 1971 

RECOMMENDATION 

1, Conference - American Water Works Association - 
Pacific Northwest Section - May 3 to 5 . 1972 

The Deputy City Engineer reports as follows: 

"The 1972 Conference of the Pacific Northwest Section, American Water 
Works Association will be held in Portland on May 3rd to 5th, 1972, and the 
1973 Conference of this Association will be held in Vancouver on May 11th to 
13th, 1973. 

The City of Vancouver has membership in this Association with the 
City Engineer as representative. Participation in the affairs of this 
Association is beneficial and desirable because of our active association with 
Pacific Northwest members who operate under similar conditions and have similar 
problems to solve. 

In its letter the Association has indicated that 'local people must 
by virtue of their location do most of the preparation work for the Conference'. 
They have therefore asked that the City Engineer (we suggest a representative) 
act on the 1972 Conference Committee as orientation for the 1973 Conference and 
attend Conference meetings (likely two) to be held in the Portland area. 

The meetings are usually held on Fridays or on weekends and travel 
costs are assumed by the Committee members. The cost to the City, other than 
the time away from the office, would be for transportation, hotel (one night) 
and per diem in each case (one day). The estimated cost will be approximately 
$100 per trip based on air travel and the meetings being held in the Portland 
area. 

I therefore request approval :- 

(a) To have the Deputy City Engineer, Assistant City Engineer, Sewer, 
Water & Sanitation, or the Administrative Assistant, Engineering 
(one only per meeting) attend the meetings to be held in the latter 
part of 1971 and 1972. as orientation for the 1973 (Vancouver) Conference. 

(t).) That funds be made available within the Engineering Department 
G.L. Control 8002 for 1971 expenditures and 1972 funds be in- 
cluded in the 1972 budget when submitted." 

Your Board RECOMMENDS the above report of the Deputy City Engineer 
X>e adopted. 


FOR COUNCIL ACTION SEE PAGE[S),.iJ. 


7/ 


7i 
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PROPERTY MATTERS 
OCTOBER 1 , 1971 

RECOMMENDATION 


1. Acquisition for Park Site #10 
2332 Prince Edward Street 

The Supervisor of Property and Insurance reports as follows: 

"Parcel D, Vik Block 104, D.L, 264A, known as 2332 Prince Edward 
Street, has been offered for sale to the City by the owner. This 
property forms part of Park Site #10, which is listed under Table 
II of Park Sites Purchases Program - 1971 to 1975, confirmed by 
City Council on December 15th, 1970, 

These premises comprise a 2h storey frame d\velling with a main 
floor area of approxiniately 1,000 sq, ft., erected in 1906 on a 
lot 46' X 82', zoned lU'i-3, The dwelling contains 8 rooms (divided 
into 3 rental units), 11 plumbing fixtures, has patent shingle 
roof, siding and shingle exterior, a concrete foundation, full 
concrete basement aind is heated by a gas-fired hot water system. 
This dwelling is in fair condition for age and type. All rental 
units are occupied by tenants on a month-to-month basis. 

Following negotiations with the owner, he has agreed to sell for 
the sum of $26,200,00 as of September 30th, 197i, It is considered 
that this price is fair and equitable and represents market value 
in this area. The Parks Superintendent concurs in the purchase of 
this property, 

RECOyuMENDED that the Supervisor of Property and Insurance be 
authorized to acquire the above property for the sum of $26,200,00 
as of September 30th, 1971, chargeable to Code #4189/-, Park Sites 
Purchase Account," 

YC'ur Board 

Rf COMMENDS the foregoing recommendation of the Supervisor of Property esid 
Ir surance be adopted. 


(iONSIDERATION 


c'. . Hamilton Harvey Ltd. Lease of Lane 

'!'he Supervisor of Property and Insurance reports as follows: 

"On March 25th 1969, City Council approved an application to 
lease the Lane situated West of Main St. from 5th Ave. to 
the Lane to the North (Block 2lj., D.L. 200A) for loading 
and parking access to the adjoining store, Hamilton Hat'vey 
Limited. OnApri:! 21st, 1970. City Coiinoi.l aftioruiod t.lio 
coridiLiotio of Lho loauo l.o fjot'itiLl. Llto c. on;i I, t'uc 1. 1 oi i ol' a 
walkway ovet* the lane I'roiti Llio pai-kliig ai*ea to Ltie nLoro. 
The term of the lease was for* 10 years, the lease to 
commence March 1st, 1969, subject to 6 months notice of 
cancellation at a rental of $73.00 per month. 


. . Cont'd. 
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A letter has now been received from Hamilton Harvey Limited advising that due 
to econonic con'iitions it has been inpossible to raise the necessary fvinds 
for their expansion program. They also advise: 

"We have not altered the use of the lane in any way, and respectfully 
request the City of Vancower to consider the start of rent payments 
under the of orenientioned lease to commence at the tine when the lease 
is used for the piirpose for which it was required. 

We would appreciate the -refund of rent paid to date if this is pos- 
sible, aid if not, we request that further rent be deferred until 
construction bcrrins." 

'ihe total rent paid to September 'iO, 1971 in accordance with the terms of 
the lease is $2,525.00. The lefise does not provide the leasee with the right 
of cancellation. 

A recent inspection of the site confirms that the use of the lane has not 
been chanfced in any way. The lane is still used for public access and has 
heavy power and transformer poles running through it. 

It would appear that the Cornnary has been preanture in their signing of a 
10 year lease in viev of the fact that the proposed expansion of the store 
across the lane has not ciaterialised . 

Council nny vdoh to give consideration of the request on either of the following 
basis : 

(1) Insist upon the lease being honored for the full 10 year term. 

(2) Cancellation of the lease from January 1st, 1972. 

It is noted that the City is in the position to have the lease enforced on 
a legal baiis. However, as the lane is still used for a public access only, 
in conjuncion with the adjoining east-woot lane, cancellation ciay be justified. 

The foregoing report is submitted fpr Council's CONSIDERATION. 
RECOMMENDATIONS 

3- Acquisition and Exchange of Properties for 

Replotting - S.E. Sector Macmillan Bloedel Limited 

The Supervisor of Property & Insurance reports as follows: 

"At the Special Council Meeting of September 7th, 1967, the Board 
of Administration submitted a report concerning a proposed scheme of 
development for the S. E, Sector., The Director of Pl^^nning was 
instructed to report further on design, zoning, servicing, etc., 
and the Supervisor of Property osid Insurance was authorized to 
commence negu Lxatxuuis vvx lii pxxvate ownej-^i xux. xnclusioa of their 
l£uids in a scheme of subdivision and that these negotiations may 
result in total acquisition, partieU. acquisition and/or exchange 
of land. 

On May 31st, 1968, City Council approved an overall concept plan for 
the S. E. Sector, dated May 16th, 1968, prepared by the Director of 
Planning. The S.E. Sector was defined as being the area bounded by 
48th Avenue, Boundary Road, Kent Avenue, Kerr Street, 54th Avenue and 
Tyne Street, containing an area of approximately 620 acres. This 
plan provided for the development of various residential uses, a 
shopping centre, school sites, park sites, etc., as well as a major 
industrial area South of a relocated Marine Drive. 


Cont'd. 
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Further to Item 1, Works and Utility i^iatters, May 9th, 1969, adopted 
by Council, May 13th, 1969, it was reported that a sanitary inter- 
ceptor sewer was proposed for construction by the Greater Vancouver 
Sewerage & Drainage District along the proposed alignment of Marine 
Drive South of existing Marine Drive from Kerr Street to Boundary 
Road, This interceptor sewer would connect with the City's Kerr 
Street trunk sewer which together will serve the whole of the 
S. E, Sector. The Supervisor of Property and Insurance was authorized 
to negotiate for the privately-owned lands required for the roexd 
alignment. 

Various lands owned by MacMillan Bloedel Limited are required for 
road and replotting purposes. These lands are indentifled as 
Parcels 1 , 2 and 3 on the circulated plan. Parcel I4. shown thereon 
is City property. The approximate alignment of new S.E. Marine 
Drive is shown by dotted lines. 

The Company vjas utilizing parcels 1 and J as an essential part of their 
overall operations, i^lC9otiations have proceeded on the basis of an 
exchange of lojidn plus co:upensation to cover the cost of moving and 
relocating a one-storey frame and concrete building located on Lot 20, 
Blocks 9, 10 £t 16 to 19, D,L„'s 330 ^ 331, a portion of which forms 
part 01 Parcel 1 as noted belowo This buildingv with a main floor 
axea of 1,855 sq, ft, conibining office space and truck repair fcvcilities 
was erected in 19-13 and Jeered to Good'^o.n Motor Transport Co, Ltd,, 
who supply trucking service to the Conipaxiy, The reiiioval of this 
building was necessary as saxd building encroached onto the new road 
alignMont, It is noted that the arade of the new road at this point 
is approximately 12 .tt. above the previously existing grade of these 
lands. To enable the mad construcxion to proceed, tJie Company, prior 
to finaL set tlcia.-.nit agreed to lelocate the building elsewhere on 
Conijiijiy laijds, South of Kent /.venue South, at a cost of $9,200,00, 


Particulars respecting the Comp£xny ajid City lands included in this 
proposed exchange axe as follows:- 

Parcel 1 - Comprising Lot 5 and portion Lot 20, Blocks 9, 10 & 16 
to 19, D,Lo's 330 « 331 - situate East side Kinross Street, South of 
present S. E, Marine Drive. 

Lot 5 is divided. North to South, by an old watercourse, A relatively 
small portion of Lot 5, where it abuts Lot 20, is accessible and usable. 
The northerly portion of Lot 20 required by the City is accessible and 
v/as used for parking and lumber storage along with the balance of 
Lot 20 being retained by the Compainy, 

All of Lot 5 and the portion of Lot 20 located North of the South 
line of new S, E, Marine Drive, excepting the portion for the new 
road as indicated by the dotted lino, will become part of an enlaxged 
residential site. These leoids are zoned RT-2, Two Family Dwelling 
District. The area of these lands are approximately 109,675 sq, ft. 


Parcel 2 - Comprising Lot 20, Subs 44 to 51, 53 & 54, Blocks 24 to 
29, D,L, 's 330 & 331 - situate West side Newcombe St,, South of 
Ellis Avenue. 

This is a vacant lot 40* x 123,5' in size, zoned M-1 IndustrieJL. Said 
lot is lacking services of any kind and will later form part of an 
industrial site. The area of this lot is 4,940 sq. ft. 


Gont 'd. 
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Parcel 3 - Comprising Lots 9, 10 & 11, Subs 1 to 4 and 21 to 24, 
Block 10, D.L.'s 330 and 331 - situate N.W. corner Kent Avenue 
North and Kinross Street. 

These lots are vacant and have now been developed as an employee 
parking lot. Present zoning is M-1 Industrial. This property has 
good street access and water service is avad-lable. The acquisition 
of these lots will complete the City's ownership of the block in 
which they ar<^ located. Said lands will become part of an enlarged 
industrial site at a later date. Lots 9, 10 and 11 have an area of 
approximately 34,885 sq. ft. 

The total area of the Compainy lands as aforesadd is approximately 
149,500 sq. ft. 


Parcel 4 - Comprising portions ol' City-owned Lots 3, 18 & 19, Blocks 
9, 10 & 16 to 19, D.L. 's 330 & 331 - situate between the South line - 
of new S.E. Marine Drive auid Kent Avenue North, East of Kinross Street. 

This exchange parcel is vacant and zoned M-1 Industrial. Extensive 
filling has been carried out by tlie Company at no cost to the City 
and this property is now level v;ith the grade of Kent Avenue North. 
The Company has had the temporary use of part of this property for 
parking and lumber storage since granting occupation of portions 
of its lands to the City for road developiient . The exchange parcel 
has an area of 96,200 sq. ft. 

Following extensive negotiations, the Company has agreed to convey 
aforementioned Parcels 1, 2 and 3 to the City in exchange for City- 
owned Parcel 4, subject to the following conditions 

(a) The City to pay the Company the sum of $9,200.00 for moving 
costs as aforesaid. 

(b) The City lemds reierred to as Parcel 4 in the above report to 
be consolidated with the rewaininn portion of Lot 20, Blocks 

9, lO and 16 to 19, D.L. »s 330 & 331, lying South of the South 
line of new S.E. Marine Drive, into one parcel. 

(c) The City to pay all costs of subdivision and registration. 

(d) The effective date of this exchange to be December 31st, 1971. 


In summary, the Company is conveying 149,500 sq. ft. in return for 
96,200 sq. ft. The estimated values of the leunds involved are based 
upon their exis-^ing zoning and take into consideration topography of 
the land and the present and proposed use of the land. 

This settlement is considered to be fair and equitable and therefore 
it is, 

RECOMMENDED that the Supervisor of Property and Insurance be author- 
ized to complete this exchange of lands on the foregoing basis, 
chargeable to Code 4902/26, Property Purchases for Resale Account." 


Yoir Board 

RG30MMENDS the foregoing recomnendation of the Supervisor of Property and 
Insurance be adopted. 


Cont 'd. 
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k-- Acquisition for West End Community 

Centre & Senior Citizens' Housing Project 
858 Bidwell Street 

The Supervisor of Property & Insurance reports as follows: 

"On April 6th, 1971, City Council approved a report of the Board 
of Administration dated March 15th, 1971, authorizing the Super- 
visor of Property and Insurance to acquire the balance of private 
properties required for the West End Community Centre and Senior 
Citizen's Housing Project, including Lot 7 the Northerly 51 feet. 
Block 57, D. L, iB5, known as 858 Bidwell Street, 

These premises comprise a 2i2 storey full basement frame dwelling, 
with a main floor area of approximately 1,150 square feet, erected 
in 1905 on a site 51 • x 66«, zoned RM-4. 

The dwelling contains 8 rooms divided into 6 single housekeeping 
rooms and 1 two- room suite, 13 plumbing fixtures, has a patent 
shingle roof, stucco exterior, a concrete foundation, and is 
heated by an oil-fired hot air furnace. This structure is in 
good condition for age and type. 

All rooms are occupied by tenants and present tenancies are 
to be continued until the property is required for the project. 
According to the present schedule, all acquisitions are to be 
completed by March, 1972. It is proposed to demolish all 
buildings as they become vacant. 

Negotiations confirm that the owner is prepared to sell for the sum 
of $41,000.00, including furnishings and equipment as of October 
31st, 1971. This ajijount is considered to be fair and equitable. 
Same has been reviewed by Central Mortgage £xnd Housing Corporation 
and the details of this transaction entered in their records. 

RECOMI^iENDED that the Supervisor of Property aind Insurajice be author- 
ized to acquire this property for the sum of $41,000.00, chargeable 
to code #649-1102. " 

Your Boaxd 

RECOMMENDS the foregoing recommendation of the Supervisor of Property cxnd 
Insurance be adopted. 

RECOMMENDATION 

5. Advance Purchase - Britannia Community 
Services Centre 

Known as 1 629 William Street 

The Supervisor of Property and Insurance reports as follows: 

"On July 13th, 1971, City Council authorized the Supervisor of Prope-tty 
and Insurance to negotiate the advsoice purchase of private properties in 
Stage One of the proposed Britannia Community Services Centre on the 
initiative of owners. 

Lot 20, Block 38, D.L. 264A known as 1629 William Street is located 
in Stage One and has been offered for sale to the City by the owners. 


. . Cont'd. 
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These premises comprise a 2^^ storey and basement frame dv/elling with 
a main floor area of approximately 912 square feet, erected in 1912 on 
a site 33' x 122', zoned RM-3. This dwelling contains 11 rooms, 
divided into 4 rental units, 11 plumbing fixtures, has a patent shingle 
roof, siding exterior, full concrete basement and is heated by an 
autonatic oil hot water system. The main floor of the dv/clling is 
occupied by the owners. At present 2 of the upper units are vacant, 
and the third unit will be vacated at the end of September. The 
condition of this dwelling is average for age and type with the 
exception of the roof which is in need of repair or replacement. 

Following negotiations, the owners have agreed to sell for the sum of 
$22,500.00 as of September 30th, 1971, subject to the ovmers retaining 
rent-free possession to November 15th, 1971 « This price represents a 
fair and reasonable value for this property. Said amount has been 
reviewed by Central Mortgage aJid Housing Corporation and tiie details of 
this transaction entered in their records. It is proposed to demolish 
this dwelling when vaceuit. 

RECONMENDED that the Supervisor of Property and Insurance be authorized 
to acquire this property for the sum of $22,500.00 on the foregoing 
basis chargeable to Code #53l/l212, Adviince Purchases - Redevelopment." 

ifour Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property and 
Insurance be adopted. 


RECOMMENDATION 


6. Lease by City of 1 01 & 1 0? East rst Avenue 


The Supervisor of Property & Insurance reports as follows: 

"The land and concrete block workshop and office building, 
known as 101 & 107 East 1st Ave, was purchased December 15, 
1965 for the proposed Columbia-Quebec Connector St. The 
building is 100 ft. long and 60 ft. in width. The westerly 
80 ft. on the Columbia-Quebec Right-of-Way , is required for 
road purposes with the easterly 20 ft. encroaching onto 
private Lot 7 of Block E of D.L. 200A and Lot 2, D.L. 2037. 

The City entered into a 2-year lease agreement on the 20* x 6O' encroachment with 
City Construction Co. Ltd., ovmers of Lot 7. The tenn of the lease was for ? years 
commencing on August 1, I968 and ending on July 3I, I97O at §1.00 per year plus taxes- 
the City to demolish the building at the expiration of lease or when the building 
became vacant. As the property was not required for road purposes at that time the 
City continued to rent the building on a month-to-month basis. The tenants have now 
vacated the property and the City Kngineering Dept. have advised that they will not 
require the property for road purposes for approximately one year. 

Rather than allow the building to be left vacant until required for highway purposes 
the main floor has been rented on a month-to-month basis. This will require that 
we enter into a new lease arrangement to validate the encroachment onto the adjoin- 
ing lot. 


Cont 'd. 
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After considerable negotiation the City Constzniction Co. Ltd. have agreed to a one 
year lease of Ptn. of West 20' of Lot 7 of Block E, D.L. 200A and Lot 2, D.L. 2037 
at $1.00 per year plus taxes. 

RECOI'IMIilNDED that the Supervisor of Property & Insurance enter into a lease arrange 
ment subject to the approval of the Corporation Counsel, on such basis." 

Your Board 

RECOMMENDS that the foregoing recommendation of the Supervisor of Property & Insurance 
be adopted. 


CONSIDERATION AND RECOMMENDATION 


7. Sale of Lot situated North Side of 

Napier Street between Clark Drive and Odium Drive 

The Supervisor of Property and Insurance reports as follows 

"Application has been made by Chuck Wagon Meat Processors Ltd. 
to purchase the above City land for the purposes of rezoning and 
consolidation with adjoining privately-owned parcels which they have 
under option. 

City Council on August 24th, 1971, adopted a JDport of the Board of 
Administration, Building and Planning Hatters, dated August 20th, 
1971, which included a recommendation of the Technical Planning Board 
that this City-owned lot cvnd adjoining privately-owned lots be re- 
zoned from RM-3 Multiple Dwelling District to M-1 Industrial District 
subject to certain conditions, generally as follows 

1. SesJ-o of the City-owned parcel to Chuck Wagon Meat Processors 
Ltd. with the provision that vehicular access to the rear of 
the privately-owned lots fronting on Clark Drive be available 
for as long as each lot is wholly used for residential purposes. 
(These properties have had access over this lot for a number of 
years. ) 

2. The Easterly 3 feet of the [private property held under option 
by Chuck Wagon Meat Processors Ltd. be dedicated for widening 
of the existing north/south lane. 

3. The City land ajid the two privately-owned parcels to be 
consolidated into one site eifter the lane dedication. 

4. The scheme of development to be first approved by the Technical 
Plcinning Board with the Company agreeing that no operation will 
be carried on v.'hich would prove noxious to any adjoining residen- 
tial development. 

It is noted that this City-owned lot has very limited potential for 
any type of development because of its narrow frontage of 23-^ feet 
and would be further limited by the necessity of providing access to 
abutting properties. 

The applicant has offered to purchase the subject Lot 10 except the 
East 25«, Block 30, D.L. 182 for the sum of $8,000o00. This offer 
is considered representative of market value. 

The Director of Planning has advised that the proposed use is outright 
in an M-1 District (use #25) and the applicant has stated that their 
operation will be restricted to wholesale meat cutting, wrapping and 
freezing. 


Goat 'd. 
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CONSIDERATION; 

The sale of the City-ovmed Lot 10 except East 25 feet of Block 30, 
D. L, 182, in accordance with the recommendations of the Technical 
Planning Board is placed before City Council for consideration. 

RECO>'J>lE.\rMTION ; 

In the event Council gives this sale favourable consideration, it is 
rccoiaiaended that Lot 10 except East 25 feet of Block 30, D.L. 182, be 

sold to Chuck Wagon Meat Processors Ltd. for the amount of $8,000.00 
on City terras at 9%^ subject to: 

la The approval of City Council to rezone the above-mentioned 
consolidated site to a M-1 Industrial District. 

2. The purchaser to dedicate the easterly 3 feet of Lot 5 and \joX 
A of lO, Block 30, D. L. 182 for lane purposes sind the balance 
of these lots be consolidated with Lot 10 Exc. East 25 feet. 
Block 30, D« L. 182 into one parcel and so registered in the 
Land Registry Office. 

3. Satisfactory arrcingements being made by the purchaser to provide 
vehicular access to the rear of Lots E, F and G of Lots 1-4, 
Block 30, D. L. 182, for as long as each lot is wholly used for 
residential purposes. 

4. The purchaser agreeing that no operation will be carried on 
which could prove noxious to adjoining residential development." 

Your Board submits the foregoing report of the Supervisor of Property 
iixid Insurance for consideration and recommendationo 

SALE 


8. 


Recommended that the following offer to pvirchasc received by the Supervisor ol 
Property and Insurance be approved under the terms and conditions set down by 
City Council, being in this case the highest offer received. 

re: Lot M, Block 3, D.L. 3lli, Zoned : RS-1 

S/S ItSth Ave, bet. Dunbar & Collingwood Sts . 

Name Lot Approx. Size Sales Price Terms 

York M 155' X 66' $21,000.00 City Tenns 

Constr. @ 9% 

Ltd. 


Conditions 


1. This site contains peat and has been filled. The purchasers must first 
satisfy themselves as to soil conditions. 

2. Development must be in accordance with the report approved by Counoil, 
October 5th 1965, entitled "Sewerage, Drainage and Development in the 
Lower Musqueaiii Area. 


FOR COUNCIL ACTION SEE PAGE[S)..2i^— n 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL ON HEALTH AND WELFARE 

SEPTEMBER 23, 1971 

A meeting of the Standing Committee of Council on Health and 
Welfare was held in the No.l Committee Room, City Hall, on Thursday, 
September 23, 1971, at approximately 9.30 a.m. The following 
Members were present: 

PRESENT : Alderman Linnell (Chairman) 

Aldermen Adams, Calder, Hardwick, Phillips, 
Rankin and Sweeney 

ABSENT ; His Worship the Mayor (Civic Business) 

Alderman Bird (Civic Business) 

Alderman Broome (Civic Business) 

Alderman Wilson (Civic Business) 

CLERK TO 

THE COyiMITTEE ; D. Scott 
The Minutes of the meeting held August 26, 1971, were adopted. 


PART 1 

The following recommendations of the Committee are submitted 
to Council for consideration: 

RE COMMENDATI ONS 

1. Social Assistance and Related Services to Youth: 
Children's Aid Society 

The Council on August 24, 1971, heard representations from the 
Children's Aid Society respecting their brief dated August 19, 1971, 
and passed the following Motion? 

"THAT the brief from the Children's Aid Society be received 
and the Director of Welfare Services report to the Stand- 
ing Committee on Health and Welfare on the proposals con- 
tained in the brief and that upon receipt of the report 
from the Director of Welfare Services, the Standing 
Committee invite delegations from the organizations 
mentioned on page 4 of the Society's brief, and that these 
organizations be provided with a copy of the Director of 
Social Welfare's report in advance of their appearance 
before the Committee . " 

An additional brief dated September 21, 1971, was presented 
by the Society to the Committee at this meeting. 

Under date of September 23, the Board of Administration sub- 
mitted a report of the Director of Welfare Services on the Children's 
Aid brief dated August 19. Mr. Boyd reviewed the eight recommenda- 
tions contained in the Children's Aid brief, together with his 
comments on each as outlined in the Board of Administration report. 
The Board of Administration recommended adoption of the following 
recommendations contained in its report dated September 23, 1971: 

. . . Cont'd 
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"(l) That social assistance to persons under the age of 
majority be restricted to the following categories: 

(a) Parents deceased 

(b) Parents in receipt of social assistance outside 

of the City of Vancouver and unable to accommodate 
their child at home 

(c) Unmarried mothers with a dependent child or 
children 

(d) Minor requires prescribed medical treatment which 
is only available in the City of Vancouver and 
parents unable to meet additional costs. 

(II) That the present policy of 4 day assistance to transients 
age 16 - 19 be continued as an emergency measure to 
perBiit the individual to arrange to get home. 

(III) That the Director undertake immediate discussions with 
the provincial officials for a complete take over of 
both Children's Aid Societies on the understanding 
that the current financial arrangements between the 
Province and the two Children's Aid Societies be 
extended to the City of Vancouver." 

A memorandum of the Director of Welfare Services, dated 
September 10, to his staff respecting social assistance to persons 
under the age of majority (age 19) was noted. Mr. Boyd pointed out 
that the law states that parents are legally responsible for the 
financial support of their children up to the age of majority and 
he was not aware of any change in this law. He stated that the 
number of referrals from the Children's Aid Society of persons 16 to 
age majority had risen sharply over the past four months to the point 
where the Department's resources are being taxed to the breaking 
point and to circumvent a major breakdown he had issued this memoran- 
dum to his staff and copies had been sent to the two Children's Aid 
Societies . 

Discussion followed with respect to whether or not the memoran- 
dum of September 10, constituted a change in policy. Mr. Boyd stated 
it was not his intent when the directive was issued to change policy, 
as this was Council's prerogative, but rather it was a directive to 
his staff in an endeavour to tighten up the administration and give 
guidelines to his staff. Mr. Boyd agreed with the Committee that 
his recommendations quoted above could possibly be enlarged upon. 

The Committee noted a communication from the B.C. Society of 
Social Workers, dated September 21, 1971. 

After considerable discussion it was 
RECC»4MENDED 

(a) that the report of the Director of Welfare Services 
as contained in the Board of Administration report 
dated September 23 be referred back to the Director 
of Welfare Services for revision if he wishes and 
then the report be submitted to the organizations 

.Cont' 
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listed on page 4 of the brief of the Children's 
Aid Society dated August 19, and to any other 
groups that request it, and such various groups 
submit their comments to the Standing Committee. 

(Alderman Rankin is recorded as voting against 
this recommendation) . 

(b) that no action be taken on Recommendation III 
at this time and that it be the subject of a 
separate report in due course. 

(c) that the procedure followed prior to September 10, 
be maintained until such time as Council's policy 
is established. 

(d) that the letter from the B.C. Society of Social 
Workers dated September 21, be received. 

(e) that the brief from the Children's Aid Society 
dated September 21, be received. 


2 . Skid Road Housing Conditions 

At the August 26, meeting of this Committee the conditions 
existing in Skid Road with respect to housing were discussed and 
at that meeting it was recommended 

"that we direct the Director of Social Planning/ 
Community Development to co-ordinate other Civic 
Departments and interested property owners and 
bring to Council a report which would include 
recommendations on means of improving housing 
conditions in this area; such report to also in- 
clude the use of welfare rent referrals as a 
means of influencing housing standards and infor- 
mation respecting Federal Legislation that could 
be called upon in this situation." 

At a subsequent meeting of Council on September 14, 1971, 
when dealing with a communication and brief dated September 7, 1971, 
from the Vancouver Community Legal Assistance Society, the following 
Motion was passed: 

"That the Vancouver Community Legal Assistance Society 
appear as a delegation on the subject matter at the 
next meeting of Standing Committee of Council on 
Health and Welfare." 

Under date of Septeiriber 21, 1971, the Board of Administration 
submitted for information a report of the Medical Health Officer on 
the brief froni the Society dated September 7th. 

A delegation headed by Mr. Ian G. Waddell appeared and 
presented a brief dated September 23, 1971. 


Cont • d 
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It was 

RECCT4MENDED that the brief from the Vancouver Community Legal Assis- 
tance Society dated September 23, be received and referred to the 
Board of Administration for report in one month's time, or sooner, 
and that when the report is received copy be forwarded to the 
delegation prior to the meeting and that the delegation be invited 
to again meet with the Committee. 

FURTHER RECOMMENDED that the report of the Board of Administration 
dated September 21, 1971, be received. 

PART 11 

The following matter is submitted for the information of 
Council : 

INFORMATION 

3 . Welfare Appeals 

The Board of Administration under date of September 14, 1971, 
submitted a report from the Director of Welfare Services giving 
details respecting appeal procedure for Social Assistance recipients 
or applicants for Social Assistance. In this regard provision is 
made in respect of Organized Territory for the appointment of a 
Board of Review in each case to comprise a person nominated by the 
Municipality, a person nominated by the appellant, and a chairman 
selected by such two members. There is no remuneration provided. 
The Director recommends Mr. John Monk and Mr. C. L. Davidson be 
appointed to Provincial Boards of Review as the nominees of the 
City of Vancouver. 

Vancouver City Council when dealing with this report on 
September 14, 1971, passed the following Motions: 

"that these two appointments on behalf of the City 
be approved . 

"that the general policy question including the Board 
of Administration report of September 14, 1971, be 
referred to the Standing Committee on Health and 
Welfare for consideration at its next meeting, 
particularly consideration of the advisability of 
appointment of a permanent Board of Review." 

As there was not sufficient time left to consider this item 

it was 

RESOLVED that this matter be referred to the next meeting of the 
Committee . 

The meeting adjourned at approximately 12.00 noon. 


****** 
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MINUTES SEPTEMBER 22, 1971 

OFFICIAL TRAFFIC COMMISSION 

A meeting of Official Traffic Commission was held in the No. 2 
Committee Room, 3rd Floor, City Hall on Wednesday, September 22, 1971, 
at approximately 10.30 a.m. 


PRESENT ; Alderman Linnell, Chairman 

Alderman Rankin 
Commissioner Ryan 

Mr. R. Ross, Traffic & Transportation Dept. 
Inspector K.C.Evans, City Police Department 
Mr. J. F. Rowan, City Prosecutor's Office 
Mr. J. S. Steerman, Board of School Trustees 

ALSO PRESENT ; Mr. D. L. Pritchard, Vancouver School Board 
Mr. J. Plaskett, Vancouver Traffic & Safety 

Council 

Mr. J. Attridge, Vancouver Traffic & Safety 

Council 

CLERK ; D. Scott 

Adoption of Minutes 

The Minutes of the meeting held July 21, 1971, were adopted. 

1. Request for Pedestrian-Actuated Signal; 
Georgia and Bidwell Streets 

In a communication dated August 12, 1971, Mr. N. H. Landahl, Secre- 
tary-Treasurer, Western Machine Works Ltd., requested that a pedestrian 
signal be installed at Georgia and Bidwell intersection to provide 
adequate supervision and protection of pedestrians crossing Georgia 
Street. 

In a report dated September 14, 1971, the City Engineer advised that 
the conditions at this intersection had been investigated and show 
there have been 61 accidents, including five pedestrian accidents, 
over the past five years, none of which were fatal. This accident 
history is not significantly different from that experienced at other 
similar intersections on Georgia Street. A pedestrian study was 
undertaken on August 31, which showed 82 pedestrians crossed Georgia 
Street southbound and 11 northbound in the period 4 p.m. to 5.30 p.m. 
Crossing opportunities at Bidwell Street are not consistent as 
Georgia Street, in this vicinity, carries high rush hour volume. 

The City Engineer stated in view of the relatively low pedestrian 
crossing demand and heavy vehicular volume on Georgia at Bidwell 
Street, he did not feel it was unreasonable to expect pedestrians 
to utilize the adjacent signalized intersections at Denman Street 
and Cardero Street. He therefore recommended that no further traffic 
controls be installed at this intersection at this time. 


/continued . 
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RECOMMENDED that the report of the City Engineer dated September 14, 
1971, be approved. 

FURTHER RECOMMENDED that the City Engineer be requested to investigate 
underpass possibilities from the additional lane to be constructed 
on the north side of Georgia Street for the Four Seasons Development 
under Georgia Street (or via the Stanley Park Underpass), to 
facilitate turns of buses to Chilco Street, and that this be included 
in the charges for the changed traffic arrangement necessitated by 
the Four Seasons Development. 

2 . Parking Adjacent to Schools 

On July 13, 1970, the Board of School Trustees passed the following 
resolution : 

"That City Council be asked to amend the City by-law 
to permit parking adjacent to schools on the school 
side of the street where adequately fenced." 

In a report dated September 14, 1971, the City Engineer advised that 
following receipt of this request several meetings have been held 
with school and police officials and extensive field checking has 
been done at a number of schools . 

The School Board made this request as the members have received 
complaints from nearby residents about parking generated by the school 
in front of their homes. At many schools there are not sufficient 
places available to provide adequate off-street parking for the staff 
and, in the case of secondary schools, for the students as well. 

The existing regulation prohibiting parking around schools is 
Section 22(1) (b) of the Street and Traffic By-law which states: 

"No person shall park a vehicle on that side and portion of 
any street upon which any school or school property abuts, 
on any school day between the hours of eight o'clock in 
the forenoon and five o'clock in the afternoon, but this 
provision shall not apply where traffic signs indicate 
that parking is allowed." 

The purpose of this regulation is to provide for the safety of the 
children, however, since this parking prohibition was included in 
the By-law, many school grounds have been fenced. Both the School 
Board and the Police Department consider that at those locations 
where adequate fencing exists, the risk of children running onto 
the street is sufficiently reduced so that parking can be safely 
permitted. The Engineering Department has some reservations that 
the inconvenience of on-street parking to some residents clearly 
outweighs the general consideration of the safety of children at 
schools . 

The School Board has provided a list of 21 schools where they feel 
that fencing is adequate and where parking should be permitted 
adjacent to the school. At each of these schools the following 
conditions exist: 


/continued . 
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(a) School parking on neighbouring streets is causing 
inconvenience to residents 

(b) Further development of off-street parking facilities 
would result in a serious loss of playground 
facilities 

(c) School grounds are adequately fenced with a chain- 
link fence, with a minimum number of gates 

(d) Roadways are of sufficient width to accommodate 
parking on the school side of the street 

Should on-street parking be permitted at these schools, the School 
Board undertakes to close or screen those gates immediately adjacent 
to the parking zone. 

The City Engineer further advised an appropriate method of signing 
the areas where parking is permitted would be to install signs 
stating 

"parking permitted 8 a.m. to 5 p.m. school days, 
three hour by-law applies." 

For the balance of the streets abutting the schools additional 
signing is not proposed, however, experience may show further signs 
are required. The parents in the affected areas of these schools 
have been notified of this proposal. 

The City Engineer recommended that 

(1) Parking be permitted in specific zones adjacent 
the schools as detailed in the attached list 

(2) This installation be subject to review after one 
school year 

(3) The School Board assume the expense of signing the 
zones as requested 

(4) Section 22(6) of the Street and Traffic By-law be 
amended as follows: 

"No person shall between the hours of eight 
o'clock in the morning and six o'clock in the 
afternoon park any vehicle on any street 
abutting any premises used for residential, 
commercial or educational purposes for more than 
three hours unless such premises are the property 
of such person or his employer." 

Mr. D. Pritchard of the Vancouver School Board advised that Mr. R. 
C. Woods in the Grenfell School District and 13 families in the 
Kitchener School area were not in favour of the on-street parking 
proposed. He also advised he had a phone call from Mr. Gordon 
Goff in the Franklin School District, Mr. Wallet in the Dickens 
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School area and a lady in the Franklin School area objecting to this 
on-street parking. 

Mr. Pritchard reviewed the situation for the information of the 
Commission . 

After considerable discussion it was 

RECOMMENDED that the report of the City Engineer dated September 14, 
be adopted, and that the officials concerned be requested to take 
another look at the Kitchener School area before installing on-street 
parking signs. 

3. Downtown Street Changes Associated with the 
Opening of the Georgia Viaduct 

Under date of September 13, 1971, the City Engineer submitted the 
following report: 

"On June 25, 1968, Council approved the City Engineer's 
recommendation that the firm of Phillips, Barratt, Hillier, 
Jones & Partners be instructed to proceed with final design 
of the New Georgia Viaduct in accordance with the prelimin- 
ary engineering report dated June 1968. That report recom- 
mended the street changes listed below. 

The purpose of this report is to inform the Chairman and 
Members of the Official Traffic Commission of the left turn 
restrictions and curb usage regulations which will be imple- 
mented to accommodate the new traffic pattern created by the 
New Georgia Viaduct and its associated street changes. 

Coincident with the opening of the north span of the New 
Georgia Viaduct (presently scheduled for the end of the 
first week in November, 1971) the following major changes 
to the downtown traffic pattern will be made: 

1 . The North Span of the New Georgia Viaduct will be opened 
to traffic one-way westbound. 

2. The South Span of the New Georgia Viaduct will be 
made one-way eastbound. 

3 . Pender Street between Burrard and Beatty Streets will 
be made two-way. 

4. Beatty Street will be made two-way between Dunsmuir 
and Pender Street. 

5. Dunsmuir Street between Burrard and Beatty Streets 
will be reversed to one-way westbound. 

6. Georgia Street from Cambie Street to Beatty Street will 
be made one-way eastbound, and from Cambie Street to 
Richards Street it will be four lanes eastbound and 
two lanes westbound. 
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In addition to the above changes, the June 1968 report by 
Phillips, Barratt, Hillier, Jones & Partners entitled 
'Georgia Viaduct Replacement, Preliminary Engineering 
Report' recommended an unbalanced lane arrangement on 
Georgia Street, favouring easterly traffic flow, between 
Cambie and Burrard Streets. However, in March 1970 an 
unbalanced lane arrangement was introduced on Hastings 
Street between Granville and Carrall Streets, favouring 
eastbound traffic flow, to facilitate transit. A subsequent 
re-evaluation of traffic requirements on east-west streets 
in the downtowji area has indicated that the unbalanced 
lane arrangement on Georgia Street is required only 
between Cambie and Richards Streets at this time. 

To accommodate the new traffic pattern created by the 
changes listed above, the following left turn restrictions 
and curb usage regulations will be instituted: 

Pender Street - Abbott to Burrard 

1 . Parking - No Parking Anytime on both sides of the street 

- No Stopping during Rush Hours on both sides of 
the street except the north side of Pender 
between Cambie and Beatty where existing park- 
ing remains 

2. Turns - Left Turns permitted full time at Abbott, 

Beatty, Cambie (left turn bays) and Burrard 

- Left Turns prohibited 7 A.M. - 6 P.M. at 
Granville 

- Left Turns prohibited during Rush Hours only 
at all other intersections 

Beatty Street - Georgia to Pender 

1. Parking - No change, except to prohibit parking on the 
south approach to Pender, and during the P.M. 
Rush Hour on the north approach to Georgia . 

2 . Turns - No restrictions 

Dunsmuir Street - Beatty to Burrard 

1 . Parking - North Side - No Parking Anytime 

- No Stopping during Rush Hours 

- South Side - Parking permitted full time 
(except Beatty to Cambie) 

2 . Turns - No restrictions 

For turns from Dunsmuir to Burrard - one lane 
mandatory right, two lanes mandatory left. 
Through movement denied until completion of 
Melville-Dunsmuir Connector. 
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Georgia Street 

1. Parking - North Side - west of the lane west of Richards, 

no change 

- Lane west of Richards to Cambie, 
No Parking Anytime, No Stopping 
during Rush Hours 

- Cambie to Beatty, No Stopping 

4 P.M. - 6 P.M., Parking permit- 
ted at all other times 


- South Side - west of Howe, no change 


- Homer to Howe, No Parking Anytime, 
No Stopping during Rush Hours 

- Homer to Beatty, No Stopping 

4 P.M. - 6 P.M., Parking Permit- 
ted at all other times 


2 , Turns - Westbound - 


No change (existing 7 A.M.- 6 P.M. 
Left Turn Prohibition) 


- Eastbound - No Left Turns 7 A.M.- 6 P.M., 
except at Homer and Hamilton, 
No Left Turns 4 P.M.- 6 P.M. only 


Burrard Street 


1 . Parking - No change 


2. Turns - At Pender - Northbound - No change (existing 

4 P.M.- 6 P.M. Left Turn Prohibi- 
tion) 

- Southbound - Left Turns Prohibited 
7 A.M. - 9 A.M. and 4 P.M.- 6 P.M. 


- At Dunsmuir- Northbound - No Left Turn 4 P.M.- 

6 P.M. 


Granville Stree t 


1. Parking - No change 


2. Turns - At Pender - No Left Turn 7 A.M. - 6 P.M. 


- At Dunsmuir- No Left Turns Anytime 


In addition to the above changes, some re-routing of buses is 
required in the downtown area to fit the new traffic pattern. 
These changes will be reported to Council in the near future. 

Letters will be sent to the merchants and businessmen on 
Pender, Dunsmuir, Georgia and Beatty Streets informing them of 
the above street and parking changes. 
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The above changes will be made on City Engineer's authority and 
this report is submitted for the information of the Chairman 
and Members of the Official Traffic Commission." 

Mr. Ross, with the aid of a plan, discussed the proposed changes and 
advised that merchants on the streets affected will be notified of 
these changes. 

During discussion Aid. Linnell requested that the merchants on 
Hastings Street, from Abbott to Burrard Streets be also notified 
of the proposed changes . 

Mr. Ross further advised there will l)e some re-routing of buses and 
that the Council will be notified of these changes when this matter 
is finalized with B.C. Hydro. He also advised that as there may be 
some delay in completing the north span of the Viaduct. The date when 
these changes are put into effect is yet to be determined. 

The Vancouver Traffic and Safety Council representatives advised that 
they would be prepared to circulate a bulletin which could be handed 
out by the stores in the area, such bulletin to show the street 
changes and also contain a list of parking garages available in the 
general area . 


RECOMMENDED that the report of the City Engineer dated September 13, 
1971, be received. 


Bobolink Park Area 


Mr. David K. Smith, Chairman of the Citizens' Committee in the 
Bobolink Park area, appeared as a delegation and cited various com- 
plaints with respect to excessive speed, noise and damage to property 
in this area. He requested daily use of radar from 4 p.m. to 2 a.m., 
enforcement of the Noise By-law, that the Motor Vehicle Act not be 
enforced after 5 a.m. to 4 p.m., that speed bumps be given serious 
consideration and that liaison be established with the appropriate 
City authorities in order to implement the Committee's request. 

Mr. Smith req[uested that the Parks Board be requested to make arrange- 
ments to have the parking lot in the Park empty by 10 p.m. unless a 
special event is being held. 

Mr. Ross advised that he and Mr. Boyes had met with Mr. Smith and 
discussed these problems and that the Police Department are reviewing 
the various complaints and are attempting to obtain a factual 
assessment of the nature and extent of the problem. 

It was pointed out by the Chairman that the noise problem is currently 
being investigated on a regional basis and it is expected that very 
soon a report will be received. She stated that the City's Noise 
By-law is very difficult to enforce. She further stated that use of 
speed bumps has been investigated on a general city-wide basis and 
does not appear to be a desirable way of restricting speed. 

Inspector Evans and Mr. Rowan advised the delegation of the appropri- 
ate procedure to follow when problems arise in this area. 


It was 


4. 


Traffic Problems in the 
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After due consideration it was 

RECOMMENDED that the Traffic Superintendent, City Engineer and the 
Director of Social Planning ' Community Development in conjunction 
with the School and Park Boards, be requested to report at the 
next meeting of Official Traffic Commission on the complaints set 
out by the delegation this day. 

5 , Cassiar/401 Pedestrian Overpass 

At a meeting of Council on August 10, 1971, the following Motion was 
passed; 

"THAT action not be taken to proceed with the City's 
proposed overpass at Cassiar Street until the 
Provincial Government overpass is completed; 

FURTHER, the City Engineer report back after 90 days 
of completion of the Provincial Government overpass 
with details on its pedestrian use and make 
recommendations regarding further Council action; 

FURTHER THAT the Official Traffic Commission be 
requested to look into the various aspects of this 
matter insofar as pedestrian traffic on Cassiar 
Street is concerned." 

Mr. Ross requested that in view of the interrelationship between 
the last two clauses of the resolution the City Engineer be permit- 
ted to report back to the Official Traffic Commission on both these 
clauses after 90 days of the completion of the Provincial Government 
overpass . 

RECOMMENDED that the foregoing request be approved. 
The meeting adjourned at 12 noon. 


FOR COUNCIL ACTION SEE PAGE(S)...2 


CITY OF VANCOUVER 


SPECIAL COUNCIL - OCTOBER 14, 1971 


PUBLIC HEARING 


A Special Meeting of the Council of the City of Vancouver was 
held in the Council Chamber on Thursday, October 14, 1971, at 
approximately 2:00 p.m. for the purpose of holding a Public 
Hearing in connection with rezoning matters and to give considera- 
tion to such rezoning matters. 

PRESENT: His Worship the Mayor (In the Chair) 
Aldermen Adams, Bird, Broome, Calder, 
Hardwick, Linnell, Phillips, 
Rankin, Sweeney, Wilson 

(During the hearing of the delegations (Item 5) 
His Worship the Mayor left the meeting to 
attend to other Civic business and Aid. Bird 
assumed the Chair.) 

CLERK TO THE COUNCIL: R. Henry. 


MOVED by Alderman Bird 
SECONDED by Alderman Sweeney, 

THAT this Council do resolve itself into Committee of the 
Whole, His Worship the Mayor in the Chair, to consider proposed 
anendments to the Zoning and Development By-law. 

- CARRIED 


1. Lots 1, 2 A amended. Block 8, D.L. 394 


S/E corner of Victoria Drive and 37th Avenue 

An application from Bonnet's Furniture Ltd., and Mr. and Mrs. 
C.J. Hyland to rezone the above-noted property 

FRGM: RT-2 Two family Dwelling District 

TO: C-2 Commercial District 

was received. 

Thttre were no delegations present wishing to speak to this matter. 


2. Lot D, Block 121, D.L. 540 

Situated On the North side of West 16th Avenue 
between MacDonald and Stephens Streets 

An application was received from Texaco Canada Ltd., to rezone the 
above-noted property 
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FRCM: RT-2 Two Family Dwelling District 

TO: C-1 Commercial District 

Mr. Moul, representing the Kitsilano Ratepayers' Association, 
spoke in opposition to the application and filed a petition con- 
taining 29 names of persons in the general area also objecting 
to the application. Mr. Moul objected on the grounds that noise 
and odors would be unpleasant and provoke illwill in the residen- 
tial area surrounding the property in question. 

Mrs. Pikut also spoke and opposed the application and indicated 
it would devalue her property. 

A representative from Texaco Canada Ltd., spoke in support of the 
application and gave particulars of the screening to be provided. 
He assured the Council no "Robot" type of car washing operation 
will be carried out at the service station. 

(At this point in the proceedings Alderman Wilson 
arrived at the meeting) 

3. Lot 8, D.L. 334, Plan 13993 

Situated on the North side of 58th Avenue between 
Kerr Street and Rosemont Drive. 

An application by the Director of Planning and Civic Development 
to rezone the above-noted property 

FROM: RS-1 One Family Dwelling District 

TO: CD-I Comprehensive Development District 

was received. 

Upon inquiry made, Mr. Cross of the Department of Planning and 
Civic Development explained details of the application. 


4. Lots 10 to 16 inclusive. Block 57, D.L. 196 

Situated on the S/VJ corner of Cordova Street and 
Jackson Avenue. 


An application was received from the Director of Planning and 
Civic Development to rezone the above-noted property 

FROM: M-2 Industrial District 

TO: CD-I Comprehensive Development 

The Director of Planning and Civic Development requested that 
where it was shown on the agenda as condition "C" of the Techni- 
cal Planning Board, the words "three storeys" be changed to read 
" four s tor ey s . " 

The Council agreed with this change. 
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5. Proposed low density multiple housing development between 
South West Marine Drive and the Fraser River at the foot 
of Angus Drive. 

An application was received from Horner Developments Limited with 
respect to a proposed development in the above mentioned area. 
In conjunction with this, an application was received from the 
Director of Planning and Civic Development for City owned lands 
adjacent to the Horner proposed development. 

The requested zoning for both areas is CD-I Comprehensive Develop- 
ment. 

Following a review by Mr. Pickstone, Planning Department, the 
Council heard the following delegations: 

Town Planning Commission (Mr . E . Crowley) approving 
CD-I zoning but submitting an alternative scheme 
whereby a linear park woul^ be provided along the 
river front. The Commission, therefore, objected 
to the park portion of the plan being rezoned to 
CD-I. 

Community Arts Council (Mr, Crowley) endorsing the Town 
Planning Commission's submission. 

Mr. G. Bowell , representing a number of persons in 
the area, some of whom were present this day. A 

jpetition from 38 property owners was also filed. 
Suggested the area should be Single Feunily not row 
housing. Raised a nvimbef of questions regarding 
the capabilities of the applicant to provide ^ 
development in keeping with the surrounding residen- 
tial area. 

Save Our Parkland Association (Mr. Tanner) brief filed. 
Requesting deferment of the application and suggesting 
the City could have plans for a Fraser riverfront park. 

Mr. G. Garnett. opposing. 

Mr .Roberts , on behalf of 45 people in the area - opposina. 
Petition filed. 

citizens' Council of Civic Development (H. Weinrich. 
Opposing - brief filed. 

Mr. Qttinn representing Mr. McLean - opposing. 

Canadian Forest Products (Mr. Weinman) - opposing. 
Request rezoning exclude the Water Lots, that it be 
retained as M-2 as boom access required by Company. 

Horner Developments Limited (Mr. Street and Mr. Horner) 

in support of the application filed a submission condensing 
the application, also filed a plan from consulting 
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engineers concerning the retaining crib of their 
waterfront walk. Offered to pay an estimated 
$70,000 towards development of park. Would provide 
bond requirements if necessary. Advised that 
development may not proceed if more demands and 
restrictions made by City, 

Dominion Life Assurance Company (Mr. John Mahn, Treasurer) 
advised that his Company was satisfied with the 
Developer . 

(A short recess was observed during the hearing of 
delegations) . 

6, Portion of Lot A, Block 6, p.L. 185 

Westerly portion of Lot A being location at the 
North-West corner of Burrard Street and Smithe-Haro 
Connector . > 


An application was received froit\ the Director of Planning and 
Civic Development to rezone the a)Dove-named property 

FROM: P-1 Parking District 

TO: CM-2 Commercial District 

There were no delegations present^. The Council was advised of a 
letter received from First Canac^ian Land Corporation Limited 
advising that it had no objection to the rezoning described in 
the application. 

7. Lot 10 except E.25' Block 30, D.L. 182 I, 

Parcel A of Lot 10, Block 30, D.L. 182 I, and 
Lot 5, Block 30, D.L. 182 I. 

South side of Parker Street and North side of Napier 
Street between Clark Drive and Odium Drive . 


Application was received from Mr. N. Campbell, for Chuck Wagon 
Meat Processors to rezone the above-noted property 

FROM: RM-3 Multiple Dwelling District 

TO: M-1 Industrial District 

Mr, J. Zabda addressed the Council and expressed concern regarding 
lane access to his property at 1032 Clark Drive. 

Mr, Campbell spoke in explanation of his application and his 
requirements . 
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8. Lot 13, Block 119, D.L. 264 A 

North side of East Broadway, between Carolina and 
Eraser Streets. 


Application received from Mr. C. Kartstomas with respect to rezoning 
of the above-noted property 

FROM: RM-3 Multiple Dwelling District 

TO; C-2 Commercial District 

There were no delegations present to speak to this matter. 

9 • Amendment re change in name of Town Planning Commission 

Application was received from the Director of Planning and Civic 
Development to amend certain sections of the Zoning and Development 
By-law to comply with a change ir\ name of the Town Planning 
Commission, which has been changed to Vancouver City Planning 
Commission . 

There were no delegations present to speak to this matter. 
10 . Height of Schools in residental areas. 

The Director of Planning and Civic Development requested that his 
application to amend the RS-1, RS-2 , and RT-2 Schedules be laid 
over until a later public hearing. 

MOVED by Alderman Adams 

THAT the Committee rise and report. 


MOVED by Alderman Adams, 
SECONDED by Alderman Wilson 

THAT the report of the Committee of the Whole be adopted, 
and that decisions on the various rezoning applications be deferred 
until the next meeting of the Council . 


e foregoing are Minutes of the Special Council meeting (Public 
aring) , held on October 14, 1971, and adopted on October 19, 1971. 


CARRIED 


The Council adjourned at approximately 6 p.m. 


* * * * * 
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CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 


A Regular Meeting of the Council of the City of Vancouver was 
held on Tuesday, October 19, 1971, in the Council Chamber, at 
approximately 9:30 A.M. 

PRESENT : His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, Hardwick, 
Linnell, Phillips, Rankin, Sweeney 
and Wilson 


CLERK TO THE COUNCIL : R. Thompson 


PRAYER The proceedings in the Council Chamber were opened 

with prayer, 

ACKNOWLEDGMENT His Worship the Mayor acknowledged the presence 

in the Council Chamber of students from York House 
School under the direction of Mrs. Watts, and 
from the Vancouver City College under the direction 
of Mrs. McDonald, as well as group members of 
VARCO, under the direction of Mrs. Karen Lea. 


'IN CAMERA' MEETING 


The Council agreed to an 'In Camera' meeting later this day. 


CONDOLENCES : The Late Mr. T.R.B. Adams, 

Executive Director, U.B.C.M . 


MOVED by Aid. Broome, 
SECONDED by Aid. Adams, 

THAT the Council record its deepest sympathy in the passing 
recently of Mr. T.R.B. Adams, Executive Director of the Union of 
British Columbia Municipalities, and His Worship the Mayor be 
requested to express the Council 's condolences to the members of 
the family. 

- CARRIED 


CONDOLENCES: The Late Mr. W.C. Atherton 
Former Alderman of the City 


MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT the City Council express to the members of the family 
of the late Mr. W. C. Atherton, former Alderman of the City of 
Vancouver, deepest sympathy in their recent bereavement. 

- CARRIED 

ADOPTION OF MINUTES 


MOVED by Aid. Bird, 
SECONDED by Aid. Sweeney, 

THAT the Minutes of the Regular Council meeting (including 
'In Camera'), dated October 5, 1971, be adopted. 

- CARRIED 


MOVED by Aid. Bird, 
SECONDED by Aid. Sweeney, 

THAT the Minutes of the Special Council meeting 
dated October 14, 1971, be adopted. 


(In Camera) , 

- CARRIED 


MOVED by Aid. Bird, 
SECONDED by Aid. Sweeney, 

THAT the Minutes of the Special Council meeting (Public 
Hearing), dated October 14, 1971, be adopted. 


- CARRIED 
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COMMITTEE OF THE WHOLE 

MOVED by Aid. Broome, 
SECONDED by Aid. Adams, 

THAT this Council resolve itself into Committee of the Whole, 
His Worship the Mayor in the Chair. 

- CARRIED 


UNFINISHED BUSINESS 

DELEGATION MATTERS 

It was agreed to defer the following matters pending the 
hearing of delegations later this day: 

(1) License Appeal: Mr. Reginald Marx 

(Barber Shop, 534 Seymour Street) 

(2) West Coast Reduction Limited 

(3) Rezoning: N/S West 6th Avenue, between 

Balsam and Larch Streets 

(4) Cassiar/401 Pedestrian Overpass 


5. Public Hearing: 
October 14. 1971 

For Council action in respect of rezoning applications as 
a result of a Public Hearing held on October 14, 1971 , see 
pages 22 to 26. 


REPORT REFP31ENCE AND BOARD OF ADMINISTRATION REPORT 

At approximately 10:30 A.M. the Council recessed to #2 
Committee Room to receive information on the sculpture for the 
Georgia Viaduct. 


The Council reconvened in the #2 Committee Room to view the 
model of the proposed sculpture and hear an explanation given by 
the sculptor, Mr. George A. Norris. It is proposed to place the 
sculpture on Beatty Street, north of the Georgia Street ramp. 

MOVED by Aid. Hardwick, 

THAT the proposed sculpture as shown by model and explained 
by the sculptor, and referred to in Board of Administration 
report of October 18, 1971, be approved for the Georgia Viaduct. 

- CARRIED 

The Council then recessed to an 'In Camera' meeting and 
reconvened in open Council meeting in the Council Chamber at 
approximately 11:40 A.M. to continue with the regular Council 
business, the same personnel being present with the exception of 
Alderman Wilson. 
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COMMUNICATIONS OR PETITIONS 

1 . Employment Programs 

MOVED by Aid, Broome, 

THAT the communication from the Canadian Federation of Mayors 
and Municipalities and the telegram from the Honourable R, Basford, 
Minister of Consumer Affairs, respecting employment programs, be 
received, in view of the recently announced Federal Government 
action on this subject, 

- CARRIED 

2 . Trans Pacific Ship Service 

In response to the Council 's action in asking the Minister 
of Transport to consider the question of the obligation of the 
Canadian National Railway to establish a trans Pacific ship 
service operating out of the Port of Vancouver, pursuant to the 
1913 agreement between the City and the Canadian Northern Railway, 
a reply was received dated September 22, 1971, setting out the 
Minister's view on the matter and concluding as follows: 

"The situation that now appears to stand is that Canadian 
National, if it chose, could pursue establishment of a 
trans-Pacific operation at this time or in the future; 
however, this would be distinct and apart from the earlier 
terms drawn with the Canadian Northern Pacific, and any 
such understanding would have to be reached on its own 
merits , 

I would appreciate your extending my greetings to the 
members of the City Council, and informing them that, in 
light of the particular circumstances that prevail, 
follow-up directly with Canadian National and joint 
exploration between it and the City of Vancouver of this 
interest would seem to be the indicated course, " 

MOVED by Aid, Broome, 

THAT this information be received, 

- CARRIED 

3 . Underground Wiring: East First Avenue 

The Council, at its meeting on September 28, 1971, requested 
the Chairman of the B,C, Hydro and Power Authority to advise if 
there is a specific timetable in regard to underground wiring 
along East First Avenue, 

A reply has been received from the Chairman to the following 
effect : 

"Two of the four existing distribution circuits will 
be placed underground in 1972 allowing removal of one 
of the wood pole lines on First Avenue from Boundary 
Road to Nanaimo Street, No specific timetable for 
removal of the remaining pole line has been 
establ ished , " 


MOVED by Aid, Phillips, 

THAT the Chairman of the B, C, Hydro and Power Authority be 
requested to advise if action could be taken to place all four 
distribution circuits underground in 1972; but if such a course 
is not practical, the City Council would request serious con- 
sideration be given to placing the remaining two distribution 
circuits underground in 1973 with the consequent removal at that 
time of the remaining pole line. 


- CARRIED 
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COMMUNICATIONS OR PETITIONS (cont'd) 

4. Halloween, 1971 

A communication was noted from His Worship the Mayor with 
respect to Halloween observance since it falls on Sunday this 
year. It is suggested, therefore, the date be Saturday, 
October 30th, as was the case in 1965. 

MOVED by Aid, Linnell, 

THAT the public be encouraged to observe Halloween this 
year on Saturday, October 30th and His Worship the Mayor be asked 
to make a public announcement accordingly, 

- CARRIED 

BOARD OF ADMINISTRATION AND OTHER REPORTS 
A . General Report, October 15, 1971 
Works and Utility Matters 

Traffic Noise on First Avenue (Clause 8) 

It was agreed to defer consideration of tliis clause pending 
the hearing of a delegation as requested. 

Proposed Anti- Whistl ing By-law (Clause 9 ) 

The Board of Administration submitted a report on proposed 
anti-whistling by-law and railway crossing protection requirements 
necessary in order to impose such by-law for trains on the 
Burlington Northern Railway from Boundary Road to Clark Drive 
and from Clark Drive to Powell Street, Details in regard to costs 
and the position of the Railway Transport Commission regarding 
crossing protection on the Burrard Inlet line at Cordova Street, 
Raymur Avenue, Union Street and Glen Drive, are set out, 

MOVED by Aid, Sweeney, 

THAT further consideration of this clause be deferred pending 
a report from the Corporation Counsel for clarification of whether 
an application can be made for an anti- whistl ing by-law unless 
other railway crossings which have inadequate control have 
automatic crossing protection arrangements made, 

- CARRIED 

Balance of Works and Utility Matters 

MOVED by Aid, Broome, 

THAT, in respect of the report of the Board of Administration 
(Works and Utility matters), dated October 15, 1971, Clause 1 to 7 
inclusive be adopted and Clause 10 received for information, 

- CARRIED 

Harbours and Parks Matters 

Riley Park Community Hall Addition 

MOVED by Aid, Broome, 

THAT the report of the Board of Administration (Harbours and 
Parks matters), dated October 15, 1971, be adopted. 


, 4 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Building and Planning Matters 

Low Rental Housing Project in Champlain 
Heights; B.C. Baptist Foundation (Clause 7 ) 

At a previous meeting the Council referred to the Board of 
Administration, a letter from the B. C. Baptist Foundation 
requesting permission to negotiate for approximately six acres 
in Champlain Heights to develop low rental accommodation. The 
Director of Planning and Civic Development in reporting, outlined 
the Council's policy pointing out the only site which is serviced 
and immediately available is Lot #17 proposed for public housing. 
In this regard Council instructed proposals be called for the 
site for housing for people of low or moderate incomes. 

MOVED by Aid. Broome, 

THAT the request from the B.C. Baptist Foundation be 

considered along with submissions received as a result of an 

advertisement calling for proposals. _ q^RRIED 

Balance of Building and Planning Matters 

MOVED by Aid. Adams, 

THAT, in respect of the report of the Board of Administration 
(Building and Planning matters), dated October 15, 1971, Clauses 
1 to 6 inclusive be adopted and Clause 8 received for information. 


- CARRIED 


Fire and Traffic Matters 


MOVED by Aid. Broome, 

THAT the report of the Board of Administration (Fire and 
Traffic matters), dated October 15, 1971, be adopted. 

- CARRIED 


MISCELLANEOUS 

Sinking Fund Investments 

Alderman Adams reported on the City's current transactions 
in respect of converting certain Sinking Fund investments from 
regular Canada and C.N.R. bonds into Canada Savings bonds with 
a net result of approximately $120,000 increase in earnings for 
the Sinking Fund. 


Gastown Beautif ication 

Alderman Phillips referred to a newspaper article respecting 
the Gastown Beautif ication project which contained a statement 
that 'Urban Affairs Minister Robert Andras agreed months ago 
that $35,000 of the Strathcona urban renewal funds could be spent 
in Gastown. That money hasn't been received and city staff say 
the program can't start until it comes'. 

The Federal money, it is stated, is to be matched by the 
Provincial Government and the City. Alderman Phillips enquired, 
therefore, of the status of the matter and if something could be 
done to commence the work now. 

Commissioner Sutton Brown spoke to the matter enquiring if 
Council is prepared to approve pre-f inancing of this project. 
He stated the crux of the matter is in respect of funding. 

It was agreed that the whole matter would be referred to 
the Board of Administration for report in respect of the news- 
paper article and the status of the matter. 
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The Council (in Committee) recessed at approximately 
12 noon to reconvene in open session at 2:00 P.M. 

The Council reconvened in the Council Chamber at approx- 
imately 2:00 P.M., still in Committee of the Whole, His Worship 
the Mayor in the Chair and the following members present: 

PRESENT : His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 
Hardwick, Linnell, Rankin, 
Sweeney and Wilson 

ABSENT: Alderman Phillips 


DELEGATIONS AND UNFINISHED BUSINESS 

1. License Appeal: Mr. Reginald Marx 
(Barber Shop, 534 Seymour Street) 


The Council considered the appeal of Mr. Reginald Marx from 
refusal of the License Inspector to grant a second barber shop 
license at 534 Seymour Street, Mr. A, Stewart Andree, Barrister, 
appeared in support of the issuance of the license and explained 
how the two operations will be continued independently as two 
limited companies at this one address. The License Inspector 
spoke in explanation of his position in refusing the license. 

MOVED by Aid, Rankin, 

THAT the decision of the License Inspector be upheld in 
refusing the license for a second barber shop at this 
address, and therefore the appeal be not allowed. 

- CARRIED 

2 . Odors: West Coast Reduction Ltd . 

The Council further considered Board of Administration 
report of August 27, 1971, with respect to odors from West 
Coast Reduction Limited rendering operation at 105 North 
Commercial Drive, In the report, ref erence is made to complaints 
received and action taken by the company to improve the situation, 
Mr, A, C. Pritchard, on behalf of petitioners, appeared, ex- 
pressing strong opposition to the odor nuisance and filed a 
brief in respect thereto. 

A letter was furnished to Council from the Grandview- Woodland 
Area Council under date of October 15, 1971, supporting the 
petitioners . 

A representative of the company appeared, filing a letter 
dated October 19, 1971, informing the Council of further action 
being taken to control the odor situation and that it is expected 
the new installation will be fully operational early in 1972, 

Alderman Phillips, earlier in the day, furnished to each 
member of Council his views on the matter, urging a definite 
time limit be placed on the solution of the problem and suggesting 
the Council consider requesting Charter amendments and School Act 
amendments to exempt pollution control equipment from property 
taxation when such equipment has no economic value to the business. 

MOVED by Aid, Hardwick, 

THAT the Board of Administration report ho rocoivod and 
the Director of Permits and Licenses bo requested to report to 
the Council on the situation after the installation is completed, 
being approximately March 1, 1972, 


- CARRIED 
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UNFINISHED BUSINESS (cont'd ) 

Rezoning: N/S West 6th Avenue between 
Balsam and Larch Streets (H.J. MacKay) 

Consideration was given to the Board of Administration 
report of October 1, 1971, on the application of Mr. H.J. MacKay 
to rezone Lots 11 - 14, Block 261, D.L. 526 on the N/S of West 
6th Avenue between Balsam and Larch Streets, from an RT-2 Two 
Family Dwelling District to an RM-3 Multiple Dwelling District. 

A representative of the realty firm of A.W. Goodrich Co. Ltd. 
appeared on behalf of Mr. MacKay in support of the rezoning and 
submitted a brief dated October 19, 1971. 

MOVED by Aid. Hardwick, 

THAT the application be not approved. 

- CARRIED 

4. Pedestrian Overpass: 
Cassiar/Highway 401 

In respect of the proposed pedestrian overpass Cassiar/ 
Highway 401, a summary of the matter is as follows: 

"June 22, 1971 - Council approved the building of the overhead 

crossing to include Highway 401 and Cassiar 
Street and the City Engineer prepared an 
estimate of cost. 

July 27, 1971 - Council received report containing estimated 

cost of overhead crossing ($73 , 000) and re- 
quested investigation of an alternative 
location to the south at Charles Street. 

August 10, 1971 - Council passed the following motion: 

'That action not be taken to proceed with the City's 
proposed overpass at Cassiar Street until the 
Provincial Government overpass is completed; 

Further, the City Engineer report back after 90 days 
of completion of the Provincial Government overpass 
with details on its pedestrian use and make recommend- 
ations regarding further Council action: 

Further, that the Official Traffic Commission be 
requested to look into the various aspects of this 
matter insofar as pedestrian traffic on Cassiar Street 
is concerned . ' " 

At its meeting on October 5, 1971, the Council noted a 
Minute of the Official Traffic Commission on this matter in 
which the City Engineer requested permission to report back to 
that Body after 90 days of completion of the Provincial Government 
overpass. At the same meeting it was noted delegation I'cquests 
had boon rc>coivod and therefore the whole matter was deferred 
according! y . 

DologaLions wore hoard from tht^ Hastings Sui\riso Action 
Council and the 401 Committee urging early action for the pedestrian 
overpass . 

MOVED by Aid. Rankin, 

THAT the City Council proceed on the basis of its resolution 
of June 22, 1971, and the cost, i.e. approximately $73,000, be 
approved . 

(not put) 


/ ^ 
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UNFINISHED BUSINESS (cont'd ) 103 

Pedestrian Overpass: 
Cassiar/Highway 401 (cont'd ) 

MOVED by Aid. Hardwick, in amendment, 

THAT the second paragraph of the Council resolution of August 10, 
particularly respecting report of the City Engineer 90 days following 
completion of the Provincial Government overpass, be rescinded: 

FURTHER THAT the Supervisor of Property and Insurance proceed 
with negotiations to acquire the necessary property, for report to 
Council, and the City Engineer proceed with the completion of the 
structure . 

(not put) 

MOVED by Aid. Adams, 

THAT this whole matter be tabled one week and the City Engineer 
report on all aspects. 

- LOST 
(by tie vote) 

MOVED by Aid. Calder, 

THAT the Whole matter be referred back for one week for report 
from the Board of Administration on the best method and location 
of crossing Cassiar Street in this general area, and the cost 
involved . 

- CARRIED 

(At this point the Council observed a short recess) 
BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
Finance Matters 


Certain Tax Grants (Clause 1) 

The Board of Administration submitted a report from the 
Director of Finance regarding requests for grants in lieu of 
taxes as received from various organizations. After due consider- 
ation, the Council took action as follows: 

MOVED by Aid. Linnell, 

THAT grants in lieu of taxes, as follows, be approved: 


(a) St. George Greek 
Orthodox Church 


(b) B.C. Cancer and Research 
Foundation 


(c) Christ Church of China 


(d) B.C. Housing Foundation 


(e) Chau Luen Kon Sol 
Society 


$ 5, 072 . 59 (for period from date 
of first building inspection, 
i.e. October 29, 1970, to 
December 31, 1971.) 

$625.77 (for period from date 
occupied and in use, i.e. June 10, 
1971 to December 31, 1971) 

$7,157.59 (for period from date 
oT first building inspection, 
i.e. March 3, 1970 to December 31. 
1971) 

$1 , 887 .76 (for period from date of 
first building inspection, i.e. 
July 23, 1970 to December 31, 1971) 

$5. 664.72 (for period from 
January 1, 1971 to December 31, 
1971) 


(f) Odd Fellows Low Rental 
Housing Society 


$3 . 668 . 50 (lor period from date o I' 
first building inspection, i . e. 
September 23, 1970 to December 31, 
1971 ) 


- CARRIED BY THE 
REQUIRED MAJORITY 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Capilano Stadium Inventory (Clause 2) 

The Board of Administration submitted a report of the 
Director of Finance in respect of Capilano Stadium inventory. 
In the report, reference is made to a study made by a committee 
and that various items have disappeared from a June 4th inventory 
record. Submitted for Council consideration is the matter 

of whether the Vancouver Art Gallery should be held responsible 
for the inventory items retained by the Gallery for use in the 
Stadium and the operating grant received by the Art Gallery for 
the Stadium be charged with the estimated current value of the 
missing items. 

MOVED by Aid. Adams, 

THAT, without setting a precedent, action not be taken to 
recover the value of the missing items from the Vancouver Art 
Gall ery . 

- CARRIED 

Town Planning Commission: 
Civic Dinner (Clause 4) 

The Board of Administration advised of a request from 
the Town Planning Commission that the Council tender a civic 
dinner on November 1, 1971, in connection with the exhibit 
and program entitled 'Vancouver - Ours to Share'. 

MOVED by Aid. Hardwick, 

THAT a civic dinner be tendered accordingly and details be 
left in the hands of the Entertainment Committee. 

- CARRIED 

Branch Library Facilities: West End Community 
Centre and Senior Citizens ' Housing Project 
(Clause 5) 


The Board of Administration submitted a report from the 
Director of Finance on a request from the Vancouver Public 
Library that the City Council provide $216,400.00 for the con- 
struction of a branch library in the West End Community Service 
Complex, to be used as a .joint public and secondary school 
library. The architects estimate the additional cost of the 
Community Centre resulting from inclusion of the two library 
facilities as follows: 

Public Library 5100 sq. ft. $142,800 

School Library 3200 " " $ 73,600 

MOVED by Aid. Adams, 

THAT library facilities be included in the West End Community 
Centre project on the following basis: 

(a) that Council instruct the Director of Finance to include 
an amount of $142,800 in the 1972 Supplementary Capital 
Bu(lg€?t to provide for the cost of construction of the 
public library lac-ilily 

(b ) il the Sciiool Board by I'osol ii tion inlorius Council that 
it cannot finance the capital costs, the necessary funds 
from the 1972 Supplementary Capital Budget be provided 
on the basis that the School Board sign an agreement to 
pay an annual sum to amortize the cost over 20 years at 
the City's current long term interest cost of approxi- 
mately 8|% or $7,782.00 per annum to finance $75,000 
over 20 years, subject, however, to a satisfactory reply 
from the School Board to an enquiry as to whether the normal 
Provincial contribution towards capital construction costs 
would be adversely affected by this method of financing. 


- CARRIKD 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont 'd ) 
Finance Matters (cont'd ) 

Taylor Manor: Staff Organization (Clause 3 ) 

MOVED by Aid. Rankin, 

THAT Clause 3 of the report of the Board of Administration 
(Finance matters), dated October 15, 1971, be adopted. 

- CARRIED 

B. Personnel Matters, 
Supplementary, October 15, 1971 

MOVED by Aid. Adams, 

THAT the report of the Board of Administration (Personnel 
matters. Supplementary), dated October 15, 1971, be adopted. 

- CARRIED 

C. Property Matters, October 15,1971 
Sale: Champlain Heights 

Situated Nassau and Argyle Streets (Clause 9 ) 

The Board of Administration submitted a report of the 
Supervisor of Property and Insurance advising of an offer from 
Wall & Redekop Realty Limited, on behalf of the Vancouver 
Buddhist Church, to purchase Lot 17, Block 3, D.L. 735 and 
728, Fraserview, for consolidation with the existing church 
site to the East. The Director of Planning and Civic Develop- 
ment recommends the site be released for direct sale to this 
group. 

MOVED by Aid. Bird, 

THAT Lot 17, Block 3, D.L. 735 and 728, be sold to the 
Vancouver Buddhist Church on the following Ijasis: 

(a) an amount of $34,700.00 on City terms at 9%; 

(b) consolidation with Lot A, Block 3, D.L. 735 & 728, 
the existing church site to the East; 

(c) that an option in favour of the City be granted for 
a period of 15 years enabling the City to repurchase 
its properties at the sale price in the event the site 
is used for other than church purposes. 

- CARRIED 

Balance of Property Matters 

MOVED by Aid. Adams, 

THAT, in respect of the report of the Board of Adminis- 
tration (Property matters), dated October 15, 1971, Clauses 
1 to 7 be adopted and Clause 8 received for information. 

- CARRIED 

D. Columbia-Quebec Connector: 
Agreement with Deeks-McBride 

The Board of Administration submitted a report dated 
October 7, 1971, from the Corporation Counsel, the City Engineer 
and the Supervisor of Property and Insurance in respect of 
agreement with Deeks-McBrido regarding the Columbia-Quebec 
Connector. Details of an historic record are given in regard 
to arrangements with Deeks-McBride in providing for the 
Columbia-Quebec Connector, as well as problems which have 
arisen due to specific interest of B.C. Hydro and Power Authority 
in certain property affected. 

cont 'd . , . , 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Columbia-Quebec Connector: 
Agreement with Deeks-McBride (cont'd ) 

Extensive negotiations have been carried on and the following 
is a summary of the documents agreed upon by the City officials and 
representatives of Deeks-McBride Company: 

" 1. The sale of Lot "D", District Lots 196 and 2037 to Lafarge 

Concrete Ltd. in accordance with the recomiuendation of the Supervisor 
of Property and Insurance dated August 2, 1971/ for the sum of 
$125,000, which is the present market value of that property. This 
is the same property referred to in Exhibit "C" to the 1961 main 
agreement and which is presently leased to Daeks-McBride for a term 
of ten years from the first day of June, 1961, with right of renewal 
for a further ten years. 

2. Agreement between the City and Lafarge Concrete Ltd. 
providing for the lease of an area to the West of Laf arge ' s 
property, roughly 500' x 175', for abcrthing area. The term is 
for twenty years with a right of renewal for a term of twenty 
years. Tlie market rental for the first five years will be $4,828.50 
(05<: per square foot), plus an amount equivalent to all taxes. The 
rental thereafter shall be as agreed upon or as fixed by arbitration 
and will be reviewed every five years. Under the 1961 agreement the 
City is only legally obliged to provide Lafarge with an area equiv- 
alent to what they presently lease from the City for a term of ten 
years . 

3. Agreement between the City and Lafarge Concrete Ltd. 
covering the land to be filled which lies between the water lot 
referred to in Agreement #2 above, and the property to be conveyed 

to the B. C. Hydro adjacent to the proponed Columbia- Quebec Connector, 
approxiiuato.l y 110,000 square feet. The term is for twenty years 
with a right of rencwcil for tv/cnty years, and the market rental will 
be $19,919 per annum,|/' cirT am.ount equivalent to all taxes for the first 
five-year period, and thereafter the rental shall be as agreed upon 
or as fixed by arbitration and will be reviewed every five years. 
In the 1961 agreement the City is legi\lly obliged to give the company 
the right of first refusal to lease this property upon the same term^i 
and conditions as any other person wou4-d be poi-miLted to lease the 
s ame . 

4. Aqrooment boL.weon the City anci l.aFargo Concroto Ltd. 
providing iivr an (Nisicmont acrons the i)ropo;.(Hl n<^w roaciway atid the 
aro.i which wi !1 1m: u .1 L.i lun t.c ] y convoyed to tlio Hydj^o undoi" the 
Ciooj-gia Vliuluol. aqr(HM\i' mi t . Tlio term of this aqrt^emont is for twenty 
yaarr, with a riglit. of rcnowci] for twenty yt^ars, and makes no provision 
for any rente'.!. Thi.'i iicjroement is subs tantia] ly in accordance with 
the jjrovi.sJons of the 1961 agreement. 

5. Agreement between the City and Lafarge Concj:cte Ltd. 
reciting the various agreements vrhich have been cixecuted; stating 
the covenants given by both parties; agreeing to the execution, at 
the appropriate time, of the agreements heroin above set out; pro- 
viding for the sale of Lot "D"; requiring the company to construct 
the conveyor within ten months and obliging the City to pay the 
company the sum of $103,000 for its share of the cost of constructing 
the conveyor and the berthing facilities. With reference to the 


lo6 


cent 'd 


/ Y 

10/ 

Regular Council, October 19, 1971 12 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont M ) 

Columbia-Quebec Connector: 

Agreement with Deeks-McBride (cont'd) 

payment of the $103,000, the 1961 agreement provides that the City 
will pay the direct costs of extending the unloading facilities 
including conveyors, etc., and the cost of the replacement of the 
then existing berthing facilities. As stated above, this has been 
the subject of great controversy and has already been the subject of 
one report to Council. After extensive negotiations your officials 
feel that this is a fair compensation as called for in the terms of 
the 1961 agreement. 

6. Agreement between the City and Lafarge Concrete Ltd. 
providing for the termination of all agreements and leases heretofore 
made pursuant to and including the agreement made the 10th day of 
July, 1961, and each party releasing the other from all liability, 
claims and demands in respect of the 1961 agreement. 

7. Agreement between the City of Vancouver and B. C. Hydro 
and Power Authority providing for a lease from the Hydro to the 
City of a portion of the B. C. Hydro right-of-way which as 
explained above will ultimately be exchanged by the City. This 
lease purports to be for a term of forty years, but barring un- 
foreseen contingencies, will be merged with the conveyance which 
will occur in less than eighteen months. Tlie're is no rental for 
the first eighteen months of the term. If the lease should run 
longer the rental is to be agreed upon between the parties or by 
arbitration . " 

The recommendation is made that the aforementioned agreements 
be executed. 

MOVED by Aid, Hardwick, 

THAT agreements be executed on the basis of the Board of 
Administration report of October 7, 1971, referred to above, 

- CARRIED 

E, Installation of Brick Sidewalks: 

Gastown/Chinatown Historic Precinct 

The Board of Administration, under date of October 15, 1971, 
submitted the following report: 

The City Engineer and the Director of Planning and Civic 
Development report as follows: 

"The Woodwards' extended parking structure opening onto Water 
Street is almost completed. City Council will recall that the VJater 
Street facade w.if; designed by Woodwards to Include ground floor retail 
uses appropriate to a development opcnlnf; onto one of the main IHstoric 
Precinct tliorou|',h fnies, Dui-. to damage during buildlnc, construction the 
sidewalk, for an extent of approximately 210 feet, has to be replaced. 
In order that tiie r.idewalk can be completed for a mid-November opening, 
work has to start immediately, 

I'ollowing discusKJons with the Planning Department, Woodwards 
have tentatively ap.reed to rejiJ ace this stretch of sidewalk in brick paving 
rather than tlie normal concrete. However, the extra expense to Woodwards 
for thi;; cajiital work, estimated at $6,500, is on the assumption tliat the 
City will accept responsibility for public liability and additional 
maintenance costs. 


cont 'd . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Installation of Brick Sidewalks: 
Gastown/Chinatown Historic Precinct (cont 'd ) 

CURRENT POLICY 

Normal City practico has been to require developers t:o enter 
into an aRrecraent; with the City assuming fu.H public liability and maintenance 
and replacement costs. For e>uimple, such a^;reements have been concluded 
with Trarey's Fashion Centre Ltd., 524 Granville Street, and with Stcrlini; 
Estates Ltd. , for terraz^o surfaces in Theatre Row, and are now being 
concluded with the Pacific Centre Limited for Block 52. 


In the Historic Precinct Council has approved tlie Maple Tree 
Square First Stage of the East Gastown Beautif ication Project, which proposed 
brick sidewalks and brick pavements. This work, scheduled now to be under- 
taken next Spring, (if approval is received for cost sharing by Federal 
and Provincial Governments) will remain the responsibility of the City as 
to maintenance, repair and public liability. Further stages of the East 
Gastown Project (Alexander Street, Powell Street and Maple Tree Square to 
Pender StrecL) will, subject to Council approval, be undertaken on a local 
ini]-! rove men t basis. The Hastings Street and Kerrisdalc Beautif ication Projects 
shortly to be reported to Council will be recommended on a local improvement 
basis and r.;ay involve some areas of brick sidewalk. 


FKorosF,D rojJCY ivu mr^TORic piii'CJnct 


l'end.>r St reet from Core to Carral] , Carral 1 f rom Pender to 
Watei- Street, and U;ac.r Streel fiom Cairall to Richards have been defined in 
tlie Restoration lU'i-ort and in the Overall Castown/Chinntov^i Studies to date 
to be the main pedestrian linkage through the Historic Precinct. 

Bearing in mind the special nature of the Gastown area and other 
bcaiitlf ication project areas where the use of a special sidewalk treatment 
is endorsed by the City, there is a need to establish a basic policy for such 
Improvements. It is proposed that Council adopt a policy for the historic 
preciiict only, that public liability for special sidewalks, maintenance and 
repair costs should be the responsibility of the City. 

IMPLICATIONS 

The City has practically no experience with maintaining brick 
sidewalks. It is anticipated that a sidewalk consisting of brick laid on 
a concrete base constructed according to approved specification would not 
require major nuaintenance work during the first 10 years of its life 
provided that the subgrade was not disturbed by underground utility 
construction . 

However, when major repairs are required the cost will amount 
to approximately three times the cost of repairing a conventional sidewalk 
as there will be the expense of removing and resetting the bricks in 
addition to replacing the sectors of concrete base that have broken or 
settled. 

Assuming that one-half of these sidewalks will require major 
maintenance wlien they reach 15 years of age, the estimated repair cost per 
linear foot of sidewalk 12 feet wide is $22.50 per linear foot. The cost 
to repair a conventional concrete sidewalk in the same condition is $7.20 
per linear toot. Therefore, the additional estimated co;;t to repair brick 
sidewalks is $15.30 per linear foot of sidewalk. Tlie average additional 
cost i)er yeai" baseil on a 15 year perlocj is $1.02 per lineai foot. 

In addition, borause the brick sidewalk;; con;, i s t of small -V x 9" 
seel ions ^inrloul)dt'<^ l)y j'.ioutcd joint;;, iiii>re in;;p(H-tiou and routine ma intenanoi- 
will be re(|uii('<l to iu!;iire that Mie f.iouled joint;; are ;;caled at all times 
and that iiidivichial bricks do not becomi' loo;;<' and create a hazard foi" 
pede.';t rians . The eurreni, practice ol cons t rue t i uj; a;;phall 'liLlets' to 
eliminate 'Lrijis' at displaced joints will not be ajipi-oj) r i a t e on these 
sidewalks and wlien sucli trips occur. It will be necessary to make permanent 
repairs iumiediately . 


cont 'd 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Installation of Brick Sidewalks: 
Gastown/Chinatown Historic Precinct (cont'd) 

The annual cost of this routine inspection and maintenance is 
estimated to be an addlt.;ional $0.25 per linear foot of sidewalk. Therefore, 
based on a 15 year period, the additional annual cost to maintain a brick 
sidewalk in place of a conventionaJ concrete sidewalk could amount to $1.27 
per linear foot of sidewaJk. If brick sidewalks are constructed on botli 
sides of Wat.cr, Carrall and Pender Streets within the Historic Precinct, 
the additional annual maintenance cost could amount to $9,000 for the total 
length of 7100 feet of sidewalk. 

Furthermore, tlie existence of this type of sidewalk, witli its 
high replacement cost, will force future utility installations into the 
pav{anentr. resulting in congestion and other related traffic problems. 

Extra costs to the City for liability (if any) cannot be estimated. 

IMPLEMENTATION 

With the exception of isolated instances, such as the Woodwards 
frontage where sidewalks have to be replaced immediately at the owner's 
expense, it is proposed that beautified sidewalks in the Gastown Historic 
Precinct be undertaken on a minimum of one-block areas with capital costs 
being paid on a local juiprovcment basis. The initiation of such benuti f icat i on 
projects would generally be from the merchants, owners and residents responsiblc- 
for the particular area. 

It is therefore RECOMMENDED that: 

1. City Council adopt a ])ollcy wliereby sidewalks on Pender, Carrall and 
Water Streets within the Historic Precinct, when requested by a 
majority of the abutting property owners, be repaved with a brick 
motif on a minimum of one-block areas with capital costs being paid 

on a local improvement basis and that public liability and maintenance 
for such sidf^walks be the responsibility of the City 

2. Council give authority to the City Engineer to authorize Woodwards to 
proceed immediately on their garage frontage on the south side of Water 
Street, the details of the design to be to the satisfaction of the 
Director of Planning and the City Engineer." 

Your Board submit the foregoing recommendations for the 
consideration of Council. 

MOVED by Aid. Hardwick, 

THAT the foregoing recommendations of the City Engineer 
and Director of Planning and Civic Development be approved, 

- CARRIED 

F. Request for Parade in Downtown Area: 
Saturday, October 23, 1971 

The Board of Administration, under date of October 18, 1971, 
submitted a report of the City Engineer upon a request of the 
Committee for Soviet Christian Liberty to hold a parade on 
Saturday, October 23, 1971, in connection with the forthcoming 
visit of Soviet Premier Alexei Kosygin, The assembly area, 
parade area and dispersal details are as follows: 

"ASSEMBLY: On the north sidewalk of Georgia Street beside 
the Queen Elizabeth Theatre Plaza between 5:00 P.M. and 
5:45 P.M. 

cont 'd . . . . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Request for Parade in Downtown Area: 
Saturday, October 23, 1971 (cont'd) 

PARADE ; West on Georgia Street along the north sidewalk 
to Burrard Street where the demonstrators will cross 
Georgia Street and march around the Hotel Vancouver. 

DISPERSAL ; From the area as individuals. 

MOVED by Aid . Bird , 

THAT this parade be approved subject to the following: 

(a) the marchers remaining on the sidewalks at all times. 

(b) the applicant enter into an arrangement, satisfactory 
to the Corporation Counsel, indemnifying the City 
against any claims that may arise from the parade. 

(c) The cost of any additional street cleaning over and 
above normal street cleaning also be borne by the 
applicant . 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Calder, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid. Calder, 
SECONDED by Aid. Sweeney, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

BY-LAWS 

BY-LAW TO CONTRACT A DEBT BY THE 

ISSUE AND SALE OF DEBENTURES ($5,000,000 ) 

MOVED by Aid. Adams, 
SECONDED by Aid. Calder, 

THAT leave be given to introduce a By-law to contract a debt 
by the issue and sale of debentures in the aggregate principal 
amount of $5,000,000 in lawful money o 1 Canada \ or the objects 
set out ill Schedule "C", and tlie By-law bo road a first time. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Calder, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Calder, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in 
the Chair. 

- CARRIED 

MOVED by Aid. Adams, 

THAT the Committee of the Whole rise and report. 

- CARRIED 


The Committee then rose and reported the By-law complete. 
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BY-LAWS (cont'd ) 

By-law to contract a debt by the 
issue and sale of debentures (cont'd ) 

MOVED by Aid. Adams, 
SECONDED by Aid. Calder, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Calder, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED 

(The By-law received three readings) 

2. BY-LAW TO AMEND BY-LAW No. 4450 
BEING THE LICENSE BY-LAW 


MOVED by Aid. Rankin, 
SECONDED by Aid. Broome, 

TEAT leave be given to introduce a By-law to amend By-law 
No. 4450 being the License By-law, and the By-law be read a 
first time. 

- CARRIED 

MOVED by Aid. Rankin, 
SECONDED by Aid. Broome, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Rankin, 
SECONDED by Aid. Broome, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in 
the Chair. 

- CARRIED 

MOVED by Aid. Rankin, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Rankin, 
SECONDED by Aid. Broome, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Rankin, 
SECONDED by Aid. Broome, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED 


/// 
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MOTIONS 

1. Establishment of Land for Highway Purposes 
(Rogers Street End) 


MOVED by Aid. Bird, 
SECONDED by Aid, Sweeney, 

THAT WHEREAS the City of Vancouver is the registered owner 
of the Easterly 66 feet of Subdivision D being portion of land 
and land covered by water in the Harbour of the City of Vancouver 
lying to the North of Lots 5 and 6, Block 1, Subdivision K, 
District Lot 182, Group 1, New Westminster District; 

AND WHEREAS it is deemed expedient and in the public 
interest to establish the above-described land as highway; 

THEREFORE BE IT RESOLVED THAT the Easterly 66 feet of 
Subdivision D being portion of land and land covered by water 
in the Harbour of the City of Vancouver lying to the North of 
Lots 5 and 6, Block 1, Subdivision K, District Lot 182. Group 1, 
New Westminster District, be and the same are, hereby established 
for highway purposes and declared to form and constitute portion 
of highway. 

- CARRIED 

2. Establishment of Land for Highway Purposes 
(Portion of South Kent Avenue at Ash Street) 

MOVED by Aid. Bird, 
SECONDED by Aid. Sweeney, 

THAT WHEREAS the City of Vancouver is the registered owner 
of that part of the South portion of Block 6, District Lot 311, 
Group 1, New Westminster District, Plan 847, included in 
Reference Plan 3328; 

AND WHEREAS it is deemed expedient and in the public 
interest to establish the above-described land as highway; 

THEREFORE BE IT RESOLVED THAT that part of the South portion 
of Block 6, District Lot 311, Group 1, New Westminster District, 
Plan 847, included in Reference Plan 3328 be and the same is, 
hereby established for highway purposes and declared to form 
and constitute portion of highway. 

- CARRIED 

3. Establishment of Land for Highway Purposes 
(Portion of South Kent Avenue at Ash Street) 

MOVED by Aid. Bird, 
SECONDED by Aid. Sweeney, 

THAT WHEREAS the City of Vancouver is the registered owner 
of that part of Parcel "A" (Reference Plan 1976) of South part 
of Block 5, District Lot 311, Group 1, New Westminster District, 
Plan 847 included in Reference Plan 3327; 

AND WHEREAS it is deemed expedient and in the public 
interest to establish the above-described land as highway; 

THEREFORE BE IT RESOLVED THAT that part of Parcel "A" 
(Reference Plan 1976) of South part of Block 5, District Lot 311, 
Group 1, New Westminster District, Plan 847 included in Reference 
Plan 3327 be and the same is, hereby established for highway 
purposes and declared to form and constitute portion of highway. 
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MOTIONS (cont'd) 

4. Expropriation: 

274 and 278 Union Street 

MOVED by Aid. Bird, 
SECONDED by Aid. Sweeney, 

THAT WHEREAS the City of Vancouver desires to acquire 
Lots Thirty (30) and Thirty-one (31), Block Twenty-one (21), 
District Lot One Hundred and Ninety-six (196), Group One (1), 
New Westminster District, Plan 184, in the City of Vancouver, 
Province of British Columbia, pursuant to its powers under 
Section 291 of the Vancouver Charter, S.B.C. 1953, Chapter 55, 
and amendments thereto; 


AND WHEREAS the City of Vancouver has failed to come to 
an agreement with the owner of the real property aforesaid as 
to the terms of acquisition thereof; 

THEREFORE BE IT RESOLVED that the real property aforesaid 
be, and the same is, hereby expropriated by the City of Vancouver. 


- CARRIED 


ENQUIRIES AND OTHER MATTERS 


Alderman Calder - 
Public Hearing 
Procedure 


referred to the procedure in hearing 
delegations in respect of Public 
Hearing matters and enquired whether 
it would be a better arrangement to 
have the applicant speak to the Council 
first . 


His Worship the Mayor and other members 
of Council explained the present 
arrangement allowing the opposition 
to speak first and the reasons therefor. 


Alderman Wilson - enquired if certain streets in the City 

Truck Routes are designated for truck routes and 

was advised this is the case and any 
violations would be a matter of Police 
enforcement. The Alderman requested 
the Board of Administration look into 
the use of Chilco Street by trucks 
early in the morning, as complaints 
have been received. 

His Worship the Mayor directed 
accordingl y . 


Alderman Bird - 
Boarding Houses, Nursing 
Homes and Private 
Hospitals: Health 
Inspections 


Commissioner Sutton Brown explained the 
situation that the City has only made 
these particular health inspections 
through the Health Division of the 
Social Service Department where social 
service cases were involved. 

The Alderman requested the Board of 
Administration report on the whole 
matter in view of the Provincial 
Government withdrawal of service formerly 
given . 


enquired of the situation with respect 
to health inspections of boarding 
houses, nursing homes and private 
hospitals now that the Provincial 
Government has withdrawn assistance 
formerly given. 
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ENQUIRIES AND OTHER MATTERS (cont'd) 

Alderman Hardwick - enquired of the status of False Creek 

Reports re False Creek reports and the Director of Planning 

and Civic Development answered that 
the Planning Department report and 
consultant's report are expected in 
the near future. 


Alderman Sweeney - 
Halloween 


commented on the action of Council 
earlier this day urging the public to 
observe Saturday, October 30th, as 
Halloween this year. 


Alderman Adams - enquired when the trash burning periods 

Weekend Burning Periods are for the Fall and was advised by 

the City Clerk that the last weekend in 
October and the first weekend in 
November are the dates set by the 
By-law. 


NOTICE OF MOTION 


The following Notices of Motion were submitted and recognized 
by the Chair. 

1 . Business Tax Rate 

MOVED by Aid. Bird, 
SECONDED by Aid. Wilson, 

THAT WHEREAS the Business Tax rate of taxation was seven per cent; 

AND WHEREAS in 1968 the rate was increased to eight per cent; 

AND WHEREAS there has not been a study, by Council, for some 
time, of the relationship of the Business Tax with the Property Tax; 

THEREFORE BE IT RESOLVED THAT the Board of Administration review 
the present Business Tax rate for report, and the advisability of an 
upward rate adjustment. 

(Notice ) 


2. Fire Potential in Frame Structures 
in RM-3 and RM-4 Zones 


MOVED by Aid. Hardwick, 

THAT WHEREAS citizens have expressed concern about the potential 
spread of fire in frame structures in RM-3 and RM-4 zones; 

AND WHEREAS public interest has been expressed about the fire 
safety in structures over 100 feet; 

THEREFORE BE IT RESOLVED THAT a sub-committee of the Planning 
and Development Committee be established to meet with the Fire Chief 
and other relevant Department personnel to review allegations and 
recommend to Council appropriate policy changes. 

(Notice ) 
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NOTICE OF MOTION (cont'd ) 

3 . Housing Developments and 

Contributions toward Social 
and Recreational Services 

MOVED by Aid. Linnell, 

THAT WHEREAS in the past certain public housing developments 
have been constructed in Vancouver without accompanying developments 
of social and recreational facilities and programs (Raymur and 
Skeena Terrace are examples) ; 

AND WHEREAS the Federal-Provincial Partnership recently has agreed 
to share in the capital costs of the Thunderbird Neighbourhood Services 
Centre in the amount of $54,219.00 because of its proximity to Skeena 
Terrace and Beulah Terrace; 

THEREFORE BE IT RESOLVED THAT City Council endorse the principle 
of Federal-Provincial sharing in the capital costs of Community 
Services Centres and Neighbourhood Services Centres in areas adjacent 
to public housing developments; 

AND BE IT FURTHER RESOLVED THAT City Council specifically request 
the Federal-Provincial Partnership to share in the capital costs of 
the Strathcona Neighbourhood Services Centre and the new proposed 
Riley Park Community Centre because of their proximity to existing 
public housing developments; 

AND BE IT FURTHER RESOLVED THAT City Council request that Federal, 
Provincial and Vancouver Civic Officials work co-operatively to 
formulate policy providing for the capital funding of social and 
recreational facilities likely to be required as a result of new 
public and private housing developments in the South-East Sector 
(Champlain Heights) . 

(Notice) 


4 . ShipsPassenger Terminal 

MOVED by Aid. Wilson, 
SECONDED by Aid. Bird, 

THAT WHEREAS there has been a large increase in special cruises 
by ships operating in and out of Pacific Ports; 

AND WHEREAS the Port of Vancouver is sadly lacking in ships passen- 
ger terminal facilities; 

AND WHEREAS a modern type of Passenger Terminal, in an accessible 
and central location, can generate tremendous interest by local 
residents in their Harbour and become a major attraction in our City; 

THEREFORE BE IT RESOLVED THAT City Council recjuest the newly 
appointed Vancouver Harbour Commission to give consideration to the 
development of a Ships Passenger Terminal such as is found in major 
World Ports. 


115 

. 20 


(Notice) 


116 

Regular Council, October 19, 1971 21 

NOTICE OF MOTION (cont 'd) 


5 . Trees on downtown streets 

MOVED by Aid. Broome; 

THAT Council adopt in principle the planting of trees on down- 
town streets rather than trees in moveable tubs, and that the Board 
of Administration be instructed to have the City Engineer, with 
advice from the Park Board, report back as to the best way to 
implement this policy together with cost estimates based on an 
annual program. 

(Notice ) 


The Council adjourned at approximately 4:50 P.M. 


* ** 


(Council decisions this day in respect of 
rezoning applications before the 
Public Hearing on October 14, are 
shown on next pages) 
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Record of Council's decisions with respect to 
rezoning applications which were before a Public 
Hearing on Thursday, October 14th, 1971 . 


The Council, in Committee of the Whole, with all members present, 
took the following action with respect to rezoning applications 
which were before a Public Hearing on Thursday, October 14th, 1971. 


1. South East corner of Victoria Drive and 37th Avenue 

MOVED by Alderman Hardwick, 

THAT the application by Bonnet's Furniture Ltd. and 
Mr. & Mrs. C. J. Hyland to rezone Lots 1, 2, A amended. Block 8, 
D.L. 394 situated on the South-East corner of Victoria Drive 
and 37th Avenue 

FROM: RT-2 Two Family Dwelling District 
TO: C-2 Commercial District 

be approved . 


2. North Side of West 16th Avenue between MacDonald 
and Stephens Streets 


MOVED by Alderman Linnell 

THAT the application by Texaco Canada Limited to rezone 
Lot D, Block 121, D.L. 540 be not approved. 


MOVED by Alderman Hardwick 

THAT the application by Texaco Canada Limited to rezone 
Lot D, Block 121, D.L. 540 situated on the north side of West 16th 
Avenue between MacDonald and Stephens Streets 


be approved on the condition that no automatic car-wash operation 
be permitted . 


(It is recorded that Aldermen Sweeney, Calder, Rankin, 
and Linnell voted against the above motion) 

3. North Side of 58th Avenue between Kerr Street and 
Rosemont Drive 


MOVED by Alderman Sweeney 

THAT the application by the Director of Planning to rezone 
Lot 8, D.L. 334, Plan 13993 situated on the north side of 58th Avenue 
between Kerr Street and Rosemont Drive 

FROM: RS-1 One Family Dwelling District 

TO: CD-I Comprehensive Development District 

be approved subject to the following conditions as recommended by the 
Technical Planning Board and the Town Planning Commission. 


CARRIED 


LOST 


FROM: 
TO: 


RT-2 Two Family Dwelling District 
C-1 Commercial District 


CARRIED 


Cont'd. . . 
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Clause No. 3 Continued 

(a) The uses be apartments and townhouses only, with 
customarily accessory uses and off-street parking. 

(b) (i) The detailed scheme of development to be first 

approved by the Technical Planning Board having 
regard to the location of the building on the 
site, the provisions of adequate open space, 
location of service facilities and off-street 
parking 

(ii) The floor space ratio not to exceed 0.75 

(iii) The maximum of height of any buildings to 
be two storeys plus basement or cellar. 

CARRIED 

4 . South-west corner of Cordova Street and Jackson Avenue 

MOVED by Alderman Linnell 

THAT the application by the Director of Planning to rezone 
Lots 10 to 16 inclusive. Block 57, D.L. 196 situated on the south-west 
corner of Cordova Street and Jackson Avenue 


FROM: M-2 Industrial District 

TO: CD-I Comprehensive Development 

be approved subject to the following conditions as recommended by 
the Technical Planning Board and the Town Planning Commission. 

(a) The use to be a hostel of approximately 150 units 

with customary accessory uses and off-street parking. 


(b) (i) The detailed scheme of development to be first 

approved by the Technical Planning Board having 
regard to the location of the building on the 
site, the provision of adequate open space, 
landscaping, location of service facilities, 
off-street loading and parking 

(ii) The floor space ratio not to exceed 2.00 

(iii) The maximum height of the building to be four 
storeys plus basement or cellar. 


Further, that in accordance with an additional recommendation of the 
Town Planning Commission it be suggested to the Park Board that the 
appearance of the project will be improved if the landscaping of 
Oppenheimer Park is redesigned to be complementary to the location 
of the Lodge, it being recognized that the playing fields in 
Oppenheimer Park must be retained. 


CARRIED 


5 (a) Proposed low density multiple housing development between 
South West Marine Drive and the Fraser River at the foot 
of Angus Drive ^ 


The Council gave consideration to applications by Horner 
Developments Limited and the Director of Planning with respect 
to the following locations: 


Lots 7, 8, 9 & 10, Block 15, D.L. 317, N.W.D., Plan 5726 
Lots 2 & 3, Block 16, D.L. 308, 317 & 5214, Group 1, 

N.W.D., Plan 5726; Water Lot 6484, Group 1, N.W.D., plus 
portions of Water Way abutting Lots 2 & 3 situated on the 
1800 Block West 75th Avenue. 

(Horner Developments Property) 


Cont'd. 
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Clause No. 5 Continued 


PRESENT ZONE: RA-1 Agricultural District 

RS-1 One Family Dwelling District 
M-1 Industrial District 
M-2 Industrial District 

REQUESTED ZONE: CD-I Comprehensive Development District 


5(b) Balance of A amended, D.L. 317; Block 1, D.L. 307, 317 
& 5966 and adjacent water areas. 

(City Property) 

Bounded generally by the North Arm of the Eraser River, 
Angus Drive, S.W. Marine Drive and the northerly projection 
of Barnard Street end and adjacent water areas. 

PRESENT ZONE: RS-1 One Family Dwelling District 

M-2 Industrial District 

REQUESTED ZONE: CD-I Comprehensive Development District 


The Council noted that the Technical Planning Board approved 
the rezoning subject to a number of conditions contained in a 
Board of Administration report dated July 20th 1971, which had 
been circulated. The Technical Planning Board also recommended 
that the two applications be considered concurrently and the 
decisions be the same in each case. 

The Town Planning Commission did not approve the concept as 
set out by the Technical Planning Board for reasons stated in 
its submission made by Mr. Crowley at the Public Hearing. 

Council agreed to consider each application separately. 

MOVED by Alderman Broome 

THAT the application by Horner Developments Limited 
be approved subject to the conditions specified by the Technical 
Planning Board. 

LOST 

MOVED by Alderman Broome 

THAT the application by the Director of Planning be approved 
subject to the conditions recommended by the Technical Planning 
Board except that the area fronting South-West Marine Drive be 
restricted to an appropriate form of single family development. 

REFERRED 

MOVED by Alderman Hardwick in Amendment 

THAT the application by the Director of Planning be approved 
subject to revised conditions being submitted to Council which 
would include the uses being restricted to town houses and single 
family homes with a floor space ratio of 0.5. 

REFERRED 

MOVED by Alderman Adams, 

THAT the matter of the Director of Planning 's rezoning 
application be referred back for report to Council by the Technical 
Planning Board and the Town Planning Commission for consideration 
of the new proposals raised regarding this application. 

CARRIED 
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Clause No. 5 Continued 


MOVED by Alderman Linnell 

THAT the Board of Administration report to Council as soon as 
possible on the zoning and development aspects of the Steel Bros, 
property in the area. 

CARRIED 


6. North-West corner of Burrard Street and Smithe-Haro Connector 


MOVED by Alderman Wilson, 

THAT the application by the Director of Planning to rezone a 
portion of Lot A, Block 6, D.L. 185 located at the north-west 
corner of Burrard Street and Smithe-Haro Connector 

FROM: P-1 Parking District 

TO: CM-2 Commercial District 

be approved and the developer by required to provide at least 
forty per cent of the site in open area landscaped or plaza. 

CARRIED 


7. South side of Parker Street and North side of Napier 
Street between Clark Drive and Odium Drive 

This is an application by Mr. N. Campbell for Chuck Wagon 
Meat Processors to rezone Lot 10 except E.25', Block 30, D.L. 182 I, 
Parcel A of Lot 10, Block 30, D.L. 182 I, and Lot 5, Block 30, D.L. 
182 I. 

FROM: RM-3 Multiple Dwelling District 

TO: M-1 Industrial District 

The Technical Planning Board and the Town Planning Commission 
approved the application subject to prior compliance by the 
owners with certain conditions: 

(i) The easterly 3' of the site is to be dedicated 
to the City for lane purposes and the balance of 
the lots to be first consolidated into one parcel 
and so registered in the Land Registry Office. 

(ii) The scheme of development to be first approved by 
the Technical Planning Board, having regard to the 
RM-3 Multiple Dwelling District to the east of the 
North/South City lane. 

MOVED by Alderman Adams 

THAT this application be referred back to the Director of 
Planning for a report to Council in an endeavour to work out a 
satisfactory arrangement between the applicant and Mr. J. Zabda 
of 1032 Clark Drive who had appeared at the Public Hearing 
expressing concern regarding lane access. 

CARRIED 

8. North side of East Broadway, between Carolina and Fraser Streets 


MOVED by Alderman Sweeney 

THAT the application by Mr. Kartsonas to rezone Lot 13, Block 
119, D.L. 264 A situated on the north side of East Broadway, between 
Carolina and Fraser Streets 


Cont'd. 
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Clause No. 8 Continued 


FROM: RM-3 Multiple Dwelling District 

TO: C-2 Commercial District 

be approved subject to prior compliance by the owners with the 
following condition as recommended by the Technical Planning Board 
and the Town Planning Commission: 

The detailed scheme of development is to be 
first approved by the Technical Planning Board, 
such scheme of development not to include a car 
sales lot. 

CARRIED 

9 . Amendment re change in name of Town Planning Commission 


MOVED by Alderman Wilson 

THAT the application by the Director of Planning to amend 
various sections of the Zoning and Development By-Law No. 3575 
by deleting the word "Town" where it appears in the phrase 
"Town Planning Commission" and substituting the words "Vancouver 
City", be approved as recommended by the Technical Planning Board 
and the Town Planning Commission. 

CARRIED 


10 . Height of schools in residential areas 

MOVED by Alderman Hardwick 

THAT as requested by the Director of Planning, his application 
to amend the RS-1 One Family, RS-2 One Family and the RT-2 Two 
Family District Schedules, whereby the Technical Planning Board may, 
in its discretion, permit schools (public or private) to have a 
height greater than 35' or 2h storeys, but in no case shall the height 
exceed 50', be referred back for recommendation from the Town Planning 
Commission and confirmation from the Technical Planning Board and 
the application be re-submitted to a future Public Hearing. 

CARRIED 

MOVED by Alderman Sweeney 

THAT the Corporation Counsel be instructed to prepare and 
bring in the necessary amendments to the Zoning and Development By-Law. 

CARRIED 


***** 


The foregoing are Minutes of the Regular Council meeting of 
October 19, 1971, which were adopted on October 26, 1971, 
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October 15th, 1971 
The follovd.ng is a report of the Board of Administration: - 


WORKS & UTILITY MATTERS 


CITY ENGINEERtS REPORT 


RECOMMENDATIONS; 


1. Closing Portion of Tyne Street 

at Kingsway Adjacent to Lot 46, 
Block 7. D.L. 36 and D.L. 49 

"Lot A, Block 7, D.L. 36 and D.]L. 49, Plan 6420 is City-owned and 
has been established for road. A portion of this property is surplus to 
our highway requirements. The abutting o>*r>er has made application to acquire 
the surplus portion. 

I I?.n;COMMEND that Lot A, Block 7, p.L. 36 and D.L. 49, Plan 6420 
established for highway be closed, stopped and subdivided with abutting 
Lot 46. The surplus portion of closed road to be conveyed to the owner of 
Lot 46 and the remainder to be dedicated for highway. The value of the 
closed portion of road to be $3,392.00 in accordance with the recommendation 
of the Supervisor of Property & Insurance." 

Your Board RECOMMENDS that the foregoing be approved. 


2. Leasing Portions of Rupert Street 

South of Horley Street Abutting 
Lots A and B. Block 12. D.L. 37 

"For the past 5 years, the owners of Lots A and B, Block 12, D.L. 37 
have leased the strip of road 17 feet in width fronting their lots that was 
dedicated for the future widening of Rupert Street. The owners have applied 
to have the leases continued. The present leases contain a 60-day notice of 
cancellation. 

I RECOMMEND that the leases of the strip of road 17 feet in width 
abutting Lots A and B be continued for further ten year periods subject to 
the rentals being $10.00 for the term and to all other conditions contained 
in the existing leases." 


Your Board RECOMMENDS that the foregoing be approved. 
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3. Hastings Street Viaduct 


"The Hastings Viaduct is situated upon dedicated highway. In order 
to maintain the viaduct adequately, additional structural elements vri.ll have 
to be erected under the viaduct deck. 

I lU'lCOMMEND that:- 

(a) The highway beneath the Hastings Viaduct deck be closed and stopped. 

(b) The City Engineer be authorized to place signs and barriers to 
preclude public access so the structural work may be carried out." 


Your Board RECOMMENDS that the foregoing be approved. 


U. P.O. Concrete Sidewalk on Both Sides 
of 17th Avenue from Knight Street 
to Approximately 353' East 


"This local improvement project was approved by Council subsequent, 
to a Court of Revision on March 11th, 1971 (Schedule i+03, Item 3). 

In the City Engineer's Report of September lOth, 1971, it wa? 
reported that a petition against the project had been received. Council 
instructed that the Engineer write to the property owners to obtain their 
views ret'iarding the construction of the si4ewalk, for report to Council. 

There are 12 properties abuttii>g 17th Avenue from Knight Street 
to a cul-de-sac approximately 353 feet e^st. Of these, one property is 
registered in the name of the City, and one property at Knight Street will 
not be charged for the improvement in accordance with an agreement regarding 
property acquisition approved by Council on February 3rd, 1970 (Property Matters). 

All of the eleven property owners replied, as follows: - 

In Favour 7 63.6^ 

Opposed 4 3^'U% 

The ten owners to be assessed for the project replied as follows: - 

In Favour 7 70 o 

Opposed 3 30 't) 

I RECOMMEND that the City Engineer be instructed to proceed with 
the construction of the sidewalk on both sides of 17th Avenue from Knight Street 
to approximately 353 feet east." 


Your Board RECOMMENDS that the foregoing be approved. 


Board of Administration, October 15th, 1971 


.124 

(WORKS) 3 


5. 


Installation of Water Mains - 1971 Capital Budget 


"The following water main installations are required to improve 
the system capacity for fire protection: - 


f)treet or Avenue 

7th Avenue 
lOth Avenue 
Heather Street 
Inverness Street 


!)treet or Avenue 

26th Avenue 

39th Avonue 

46th Avenue 

St. Catherines Street 

Killarney Street 


WATER MAIN PROJECT 108 
From 

Prince Edward Street 
Spruce Street 
12th Avenue 
63rd Avenue 

WATER MAIN PROJECT 109 

From 

Highbury Street 
Fraser Street 
Kerr Street 
40th Avenue 
48th Avenue 


To 

Guelph Street 
Laurel Street 
345» North 
3.E. Marine Drive 


22 

Dunbar Street 
Prino:e Albert :'t rci 
MoKinnon Street 
41t^t Avenue 
.'49th Avenue 


The estimated cost of Project 108 is $37,000 and Project 109 is 
$35,000. Funds for both projects are available from the 1971 Water Capital 
Budget, »Short Notice Projects - Unallocated', Account Code 127/7902. 

I RECCMMEND that water mains \3e installed on the above-mentioned 
streets and that the necessary funds, i.e. $37,000 for Project 108 and 
$35,000 for Project 109 be appropriated from Account No. 127/7902, »Short 
Notice Projects - Unallocated'," 


Your Board RECOMMENDS that the foregoing be approved. 


Reconstruction of Sewers on 10th Avenue 
and 11th Avenue from Columbia Street 
to Ontario Street 


"Inspection of the existing sewert^ showed them to be in piior 
f:ondition. They are also inadequate in capacity to give proper t^ervicio to 
the area as it is currently zoned. 

Estimated cost of constructing these sewers on the separate system 
is $88,000. 

I liECOMMEND that $88,000 be appropriated from Account Code 117/7905, 
' FVoviP lt->n for Pollution Control'." 


Yonr Hoard lll^iCOMMl'INDS that the foregoing be approved. 
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Relaying of Existing Sewers on Kitchener Street 
and Grant Street Between Adlum Street and the 
Lane West of Commercial Drive 


"The existing sewers are inadequate in size to serve the current 
zoning. T.V. inspection also shows them to be in very poor condition and 
liable to imminent collapse. 


$110,000. 


Estimated cost of relaying these sewers on the separate system is 

I IffiCOMMEND that $110,000 be appropriated as follows :- 

Account Code Amoufit Description 

117/7904 $57,000 Reconstruction and l?.elief 

117/7905 $33,000 Pollution Control 

117/7906 $20,000 Miscellaneous." 

Your Board RECOMMJ'jNDS that the foregoing be approved. 


8. Traffic Noise on First Avenue 

The City Engineer reports as fo^-ows:- 


"A petition has been received from Mrs. V, J, Sloan of 2205 East 
First Avenue representing 188 residents and homeovmers on First Avenus from 
Renfrew Street to Commercial Drive, objecting to traffic noise on First 
Avenue, as follows :- 

'We, the undersigned Property Owners on First Avenue, wish, 
to voice our objection to the continuous flow of traffic, 
all day and night passing ovac (ioors, which includes buses, 
commercial and passenger vehicles, as well as motorcycles 
(minus mufflers) j all of which ]ias rendered this district 
almost unfit for the present owners, or any resident, to 
continue occupancy. As taxpayers, we feel we have the 
right to Immediate relief of the prevailing conditions 
herein,* 


BACKGROIM) 

Between Clark Drive and Nanalmo Street, First Avenue has a pavement 
width of 4.0 feet with parking prohibited 7 A. M. to 6 P.M. on both sides be- 
cause of heavy dajrtime traffic volumes. East of Nanalmo Street to Boundary 
Road, First Avenue is a divided street with a 24.-foot width of pavement on 
each side of the median atrip, and parking prohibited 7 A.M. to 6 P.M. on 
both sides. 

First Avenue is a major arterial street and there are traffic 
signals at Clark Drive, Commercial Drive, Victoria, Nanedmo and Renfrew 
Streets. Development on First Avenue is primarily residential and there 
are significant grades at Clark Drive, Nanalmo and Victoria Streets. 

TRAFFIC CONDITIONS ON FIRST AVENUE 

Because it is a logical and convenient route from the False Creek 
area to Highway 4-01, First Avenue attracts heavy traffic volxmes. Including 
trucks and intercity buses. First Avenue is not a scheduled truck route, and 
except on permit, is closed to all single vehicles (except buses) over 35 feet 
in length and combinations of vehicles over 4-0 feet. However, mai^jr large 
trucks are using First Avenue imder continuing trip permits. This subject is 
being reviewed at the present time by the Traffic Division, as part of a 
general re-assessment of Vancouver truck routes. 


/continued 
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Traffic counts on First Avenue show steadily increasing traffic 
volunes that presently require two lanes in each direction at all times 
during the day. The alternative east-west routes in this area, Hastings 
Street and Broad- ?ay, are both scheduled truck routes and are also carrying 
increased traffic volumes. Of these streets, First Avenue is the only one 
having direct access onto the freeway, and is therefore the most attractive 
routing for many veMcles. Under these circumstances it would not be 
appropriate to attempt to shift traffic from First Avenue to these streets. 

In the absence of any Mgher level traffic facility to handle 
traffic from the centre of the City to the surrounding municipalities, grade 
streets such as First Avenue must continue to carry increasingly heavy 
volumes of traffic. 

NOISE 

The problem of noise is presently regulated by the Provincial 
Motor VehAcle Act, Section 7.03 which reads: 

'A motor vehicle propelled by an internal-combustion engine- 
shall be equipped with an exhaust muffler consisting of a 
series of pipes or chambers which ensures that the exhaust 
gases from the engine are cooled and expelled without ex- 
cessive noise, ' 

and by Vancouver's 'Anti-Noiso' By-Law No. 2531, which reads in part: 

'No person shall make or cause to be made any loud and 
objectionable noise either in or on public or private 
places and premises in such a manner as to disturb the 
quiet, peace, rest or enjoyment of the neighbourhood or 
the comfort or convenience of the public. ' 

The enforcement of these regulations is somewhat difficult and 
arbitrary, since the question of whether or not a noise is 'excessive' or 
'loud and objectionable' is basically a matter of opinion, and there is a 
wide variation in individual reaction and tolerance. Furthermore, a quite 
acceptable amount of traffic noise at 12:00 Noon may become quite noticeable 
at 12:00 Midnight. 

One approach to the problem of motor-vehicle noise is the adoption 
of permissible noise emission standards. Once the permissible noise levels 
. are agreed upon, they provide a rational basis for enforcement and for 
dealing with complaints. This approach is being investigated in a noise 
study being made by the Greater Vancouver Regional District. One purpose 
of that study, the completion of which is expected this year, will be the 
formulation of a model by-law and a plan of in^jlementation of a noise control 
program based on that by-law. 

The noise problem on First Avenue is aggravated by the noise of 
heavy traffic climbing the hills on this street, and complaints have been 
received previous to this one. However, at the present time, the most 
appropriate method of controlling motor-vehicle noise due to faulty mufflers 
or the lack of mtifflers is through enforcement of the existing anti-noise 
laws. 

It is noted that Mrs. Sloan wishes to appear before Council as a 
delegation to protest the traffic noise and pollution on First Avenue. 

It is RECOMMEl^DED that Mrs. Sloan's petition be forwarded to the 
Greater Vancouver Regional District for inclusion in their current noise 
study, and in the meantime, that this matter bo referred to the Vancoxrver 
City Police for enforcement of current anti-noise laws," 

■ Yottr Board RECOMMENDS that the foregoing report of the City 
Engineer be adopted. 

DELEGATION REQUEST - MRS. V. SLOAN FOR PETITIONERS 

(Copies of the letter from Mrs. Sloan together with the petition 
are circulated for Councils' information) 


/ continued . . 
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CONSIDERATION: 

9. Proposed Anti-Whistling By-laws 

I ■ ' ' 

On February 16, 1971, Coimcil considered a report of the City 
Engineer, outlining the railway crossing protection reqtdrements that 
would be necessary in order to impose an anti-whistling by-law for trains 
on the Burlington Northern Railway from Boundary Road to Clark Drive (main- 
line of the Railway) and from Clark Drive to Powell Street (Burrard Inlet 
Line) , 

That report pointed out that the Railway Transport Commission's 
Engineer had advised us that before an anti-whistling by-law would be 
approved, automatic crossing protection wotild be required at four streets 
at an approximate cost of $60,000 - $75,000, for which there would be no 
contribution from the Federal Grade Crossing Protection Fund, 

In considering this matter. Council passed the following resolution: 

"THAT a representative of the City Council, together with 
the appropriate officials, meet with the Canadian Transport 
Commission officials to discuss the whole question and the 
matter of including appropriate safety precautionary 
measin'es." 

This meeting was held on August 25, 1971, and the Transport Com- 
mission's representative indicated that the traTflc volvimes at each of the 
four street crossings which are currently unprotected on this line (Cordova 
Street, Raymur Avenue, Union Street, Glen Drive) are already high enough to 
justify the installation of automatic crossing protection. In view of this, 
it was suggested that if crossing protection were to be installed at these 
locations now, irrespective of an application for approval of an anti- 
whistling by-law, each location would qualify for a grant from the Grade 
Crossing Protection Fund, 

The Transport Commission's representative therefore sxiggested that 
the City may wish to apply to the Commission for a contribution towards the 
cost of protection at these four locations, and at the same time advise the 
Commission that we will then apply for approval of an anti-whistling by-law. 

On this basis, the City's share of the cost of installing automatic 
protection on this particular Railway line would be reduced to 12,556 of 
$75,000, or approximately $9,4.00, Similarly, the City's share of annual 
maintenance of the crossing protection equipment would be reduced to 5056 of 
ti4,000, or approximately $2,000 per year. 

It is brovight to Cotmcil's attention that this Railway line is only 
a small section of the total Railway network within the City, much of which 
is routed through residential districts. Of fifty other crossings that have 
inadequate control to meet the requirement for an anti-whistling by-law, 
twenty-five are in or near residential areas, (Some of these may not carry 
high enough traffic volumes to qualify for Federal contribution to grade 
crossing protection costs) . 

If Council decides to pursue the above course of action, it is 
suggested that the Corporation Counsel be instructed to make application to 
the Canadian Transport Commission for a contribution from the Grade Crossing 
Protection Fund toward automatic protection on the Burrard Inlet Line at 
Cordova Street, Raymur Avenue, Union Street and Glen Drive, at the same time 
advising the Co mm ission that an application would then follow for approval 
of an anti -whistling by-law on the Burrard Inlet Line and the Burlington 
Northern mainline. 


Your Board submits the foregoing report of the City Engineer for 
Cotmcil's Consideration, 


/continued . , , 
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INFORMATION: 


10. New Georgia Viaduct: Motion 

Re Closure of Prior Street Ramp 


On August 10, 1971, Council resolved that the subject matter of 

the Tollovrlng motion of Aldermaji RanldLn and Alderman Calder be referred to 
the City Engineer for report: 

"That \,;hereas the Georgia Viaduct Connector is already funnelling 
more traffic onto Prior Street and through the east end than the old Georgia 
Viaduct; 

And whereas tM.s is likely to be increased substantially by the 
completion of the Dunsinuir Connector; 

Therefore, be it resolved that City Council order the barring of 
the Prior Street end of the completed Connector using only the Main Street 
Rairp. " 

The City Engineer reports as follows: 

"The intent of Alderman Rankin's motion has been discussed with 
him and 1b sho\m on a reference plan circulated to Council. Alderman 
Ranlcin's motion proposes to close the ramp overpassing Main Street that 
carries e.-istbound traffic to Prior Street. 

BACKGROUiro 

The Georgia Viaduct Replacement Project involving an expenditure 
of just over 111 million dollars was designed primarily as a grade street 
to grade street Connector and the Viaduct capacity was related to the street 
system capacity at each end. 

At the downtown end a number of significant street changes are to 
be made (reversal of Dunv^muir, two-waylng Pender, etc.) which will result in 
a reasonable balance between Viaduct capacity and street capacity. 

At the east end there will be some capacity imbalance between the 
Viaduct and the grade street system as a result of the proposed connection 
into two-vaj' Prior Street rather than a Union-Prior, one-way couplet. To 
mini ml ze this imbalance a local pavement widening was carried out on Venables 
Street at Clark Drive, 

Since the opcnj.ng of the Georgia Rnmp (two-way traffic temporarily) 
volumes on Prior-Venables have increased approximately 25/-' in the evening 
rush hour. These volumes, howevor, do not exceed the present capacity on 
Venables Street at CJlark Drive. Vlhen the Georgia Viaduct is completed (one- 
way Georgia Ramp and one-way Dunsmuir Ramp) the volumes on Prior Street will 
increase and fully utilize the capacity on Venables Street at Clark Drive. 

EFFECT OF SUGGESTED CIuOSURE 

The basic effect of the suggested closure of the eastbound Prior 
Street Ranp is to introduce a major restriction in capacity available to 
outbound traffic and thereby lijnit the effective use of the new Viaduct to 
eastbound tral'fic. 

If the suggested closiire is implemented ;xll outbound traffic will 
be forced to use the Main Street off -ramp. The capacity of this romp ig 
not 3uff:icient to handle the anticipated outbound rush hour volumes and, 
therefore, the current delay and congestion (now occwring on a temporary 
basis) will increase substantially. Back-ups on the Viaduct will extend 
back to Boatty Street and there woiild be additional congestion on Main 
Street. 


/continued . . . 
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It should be noted that although the closure woxild have a re- 
stricting effect on outbound rush hour on Prlor-Venables, there would be 
no rentriction on Unbound rush hour voliimes. 

As stated above, the coirpletion of the new Georgia Viaduct will 
increafit! the tralTlc volumes on Prior-Venablcs Street up to the full capacity 
of this fom^-lane roadway. There are, however, trsiffic sigiials at each end 
of the section (Gore Avenue and Clark Drive) and an additional pedestrian 
signal has been installed midway (Campbell Avenue) to assist pedestrian 
crossing moveiatints to the Park, 

In view of the foregoing, I am uiiable to recommend the closure of 
the Prior Street Ramp, 

Traffic patterns and volvimes will be reviewed after the completion 
of the new Viaduct and a further report could be submitted at that time," 


Yoiu" Board submits the matter to Council for Information, 


tOR ADOPTION SEE PAGE(S)-£f-» ' 


Board of Administration, 


October 15, 1971 
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(Harbours 


HARBOURS AND PARKS MATTERS 


RECOMMENDATIONS 


1 1. Riley Park Community Hall Addition 

i 

The Corporation Counsel reports as' follows i 

"On 31 August 1971 Council resolved that part of the grounds 
immediately adjacent to Capilano Stadium be used to provide 
off-street parking facilities for the vehicles of persons 
attending Riley Park Community Hall. 

The proposed use was made subject to approval by the Vancou- 
ver Art Gallery Association and the execution of an agreement 
satisfactory to the Corporation Counsel, the exact wording 
of the resolution being as follows: 

i "THAT the request of the Deputy Superintendent 
of the Park Board be approved subject to an 
agreement satisfactory to the Corporation 
Counsel, which would include authority to 
repossess on two months notice, and subject 
to compliance by the Vancouver Art Gallery 
Association. " 

The Art Gallery Association has now given written approval 
of the proposed use. 

No enforceable agreement providing for the establishment of 
the area for parking purposes can be drawn because the Park 
Board lacks the capacity to enter into an agreement of this 
I type other than as agent for the City. 

I recommend that Council amend the said resolution of 31 
August 1971 by deleting the words "subject to an agreement 
satisfactory to the Corporation Counsel, which would in- 
clude authority to repossess on two months notice, and" 
and by adding after the word "Association" the words: 
"provided that the permission hereby granted may be terminated 
on two months' notice" so that the resolution, as amended, 
would read: 

"THAT the request of the Deputy Superintendent of 
the Park Board be approved subject to compliance 
by the Vancouver Art Gallery Association and pro- 
vided that the permission hereby granted may be 
terminated on two months ' notice" . 

Your Board RECOMMENDS the foregoing report of the Corporation 
Counsel be adopted by Council. 


fOR ADOPTION SEE PAGFfS) ,, 
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BUILDING AND PLANNING MATTERS 

RE COMMEN DAT I ON S 

1. Request to Keep 16 Horses 
at 32 40 West 55th Avenue 

The Director of Planning and Civic Development reports as follows: 

"A Development Permit Application No. 56247 has been filed on 
behalf of Mr. M. Belkin, to construct a new one family dwelling 
and stable on this site at 3240 West 55th Avenue. Mr. Belkin 
also requests permission to keep a maximum of 16 horses on the 
site . 

The site is located in an RA-1 Limited Agricultural District. 
Section 10 (16) (c) of the Zoning and Development By-law requires 
that the keeping or housing of horses is subject to the approval 
of City Council. 

The Technical Planning Board have approved Development Permit 
Application No. 56247 permitting the construction of a one family 
dwelling and stable building on this site subject to the approval 
of City Council for the keeping of the 16 horses. 

The Director of Planning recommends that City Council approve the 
keeping of a maximum of 16 horses on this site." 

Your Board RECOMMENDS that the recommendations of the Director of 
Planning and Civic Development be approved. 


2. Historic Area Advisory Board: 
Gas town/Chinatown 


The Director of Planning and Civic Development reports as follows: 

"On July 27, 1971, Council approved membership and alternate 
membership nominees from the various designated agencies making 
up the Advisory Board. 

Mr. A. Rogatnick, alternate member for the Architectural 
Institute of British Columbia, is away from Vancouver for a 
year, and we have therefore asked for another member to be 
nominated in his place. 

The Architectural Institute has accordingly nominated Mr. Barry 
V. Downs as alternate member for the Institute, in place of 
Mr. Rogatnick. 

It is RECOMMENDED that Mr. Downs' nomination be approved by 
Council. " 

Your Board RECOMMENDS that the foregoing recommendation of the Director 
of Planning and Civic Development be approved. 


'3^ 
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3. Report Entitled Urban Structure 1971 
by Burnaby Planning Department 

The Director of Planning and Civic Development reports as follows: 

"In April 1971, the Municipality of Burnaby sent copies of a 
report entitled Urban Structure 1971 to members of Vancouver 
City Council. This report prepared by the Burnaby Planning Depart- 
ment proposed a structure for development of areas in the Municipal- 
ity of Burnaby related to a regional development concept as conceived 
by their planner. It was suggested that the proposals in the report 
could be used as a basis for future urbanization policy for the 
Vancouver region. Other agencies in the region are also engaged in 
research related to regional development. For example, the Greater 
Vancouver Regional District has been making studies of transportation 
which include proposals for various types of regional development which 
have been discussed with this Department. Furthermore, the Depart- 
ment has considered regional development in a recent report, entitled: 
Downtown Vancouver Development Concepts. 

The report from the Municipality of Burnaby is thorough and 
well researched. Representatives from Burnaby on the Technical 
Planning Committee for the Greater Vancouver Regional District 
have referred to their report during discussions of regional develop- 
ment intended to lead to a 'livable regional plan'. 

It is recommended that Council receive the report: Urban 
Structure 1971 for information, thank the Municipality of Burnaby 
for making the report available to them, and commend the munici- 
pality for a worthwhile study." 

Your Board RECOMMENDS that the recomrpendations of the Director of 
Planning and Civic Development be adopted. 

(A copy of the report is available in the City Clerk's 
Office . ) 


4. Mr. Louis Naples - Carport 
3382 East 23rd Avenue 

The City Building Inspector reports as follows: 

"On September 8th, 1970 Mr. L. Naples appeared before City Council 
as a delegation requesting that enforcement action be withheld 
with respect to an oversized carport at the rear of the above 
property. Council, after hearing the delegation, instructed the 
Director of Permits and Licenses to implement enforcement procedures 
under the regulations of the Zoning and Development By-law. Sub- 
sequent to this instruction notification was sent to Mr, Naples ad- 
vising him to either reduce the size of the carport or to consoli- 
date the adjacent vacant site to his property and apply for a Dev- 
elopment Permit. 

When inspection was made it was found that no action had been taken 
and on January I9th, 1971 a letter was sent to the City Prosecutor 
requestinq that charges be laid. 

On April I7th, 1971 Mr. Naples appeared before Judge Rcwley where a 
not guilty plea was entered. Trial was held, Mr. Naples was found 
guilty and fined $50.00. Judge Bcwley, in convicting Mr. Naples, 
advised him that unless he either removed or reduced the area of the 
accessory building to comply with the by-law or consolidated the two 
sites as was suggested, then he may expect further charges to be 
laid. 


cont'd 
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Re-inspection was made of the site and a further notice was delivered 
to Mr. Naples on July 20th, 1971. This notice again reauested the 
carp)ort to be cut back to comply with the regulations of the Zoning 
and Development By-law. No option was given to Mr. Naples in this 
latter notice with respect to the consolidation of the sites as Mr. 
Naples had obtained permits and erected a new one-family dwelling on 
the vacant site. 

On September 27th, 1971 our Inspection Services requested permission 
for access to the property to obtain evidence for the laying of fur- 
ther charges. The Inspector was refused this request , therefore no 
evidence can be obtained whereby enforcement may be continued. 

Under Section 560A of the City Charter, the Director of Planning or 
anyone authori?red by hira has the pov/er to enter on land to ascertain 
if the provisions of the Zoning and Development By-law are being or 
have been carried out. Corporation Counsel advises that this Section 
does not provide the basis for laying a charge but could provide the 
basis for obtaining an order from the Supreme Court requiring Mr. 
Naples to allov; the Director to exercise his power. 

In addition, it would appear that mere prosecution is insufficient to 
convince fir. Naplos to comply with the By-law. In order thort^fore to 
carrv out Council's instructions, it is recommended that the Corpor- 
ation Counsel be authori;?ed to obtain the appropriate court order per- 
mitting an inspection to bo made and he authorised to commence pro- 
ceedings in Supreme Court for an order requiring Mr. Naples to bring 
his premises into conformity with the Zoning and Developcncnt By-law." 

Your Board RECOMMENDS that the recommendation of the City Building 
Inspector be adopted. 


5. Rezoning: North side West 13th Avenue 
between Laurel and Oak Streets 


The Director of Planning and Civic Development reports as follows: 

"An application has been receive^ from L. Sherwood on behalf 
of 14 property owners whose signatures are also attached, 
requesting an amendment to the Zoning and Development By-law 
whereby Lots 11 - 18, Block 416, D.L. 526, being the north 
side of West 13th Avenue between Laurel and Oak Streets, 
would be rezoned from an RT-2 Two Family Dwelling District 
to an RM-3 Multiple Dwelling District. 

The applicants state the purpose of their application is 
'uniformity in having the entire block zoned RM-3 as 60% 
is already zoned Rri-3' . 

The subject lots each have a frontage of 50 ' and a depth of 
125', most of which are occupied by older, large dwellings, 
many of which contain multiple conversions. 

The remaining two lots (Lots 19 and 20), each being 50' in 
width, have been zoned for many years as an RM-3 Multiple 
Dwelling District, Lot 20 being developed with a very old 
apartment building. Lot 19, a well kept multiple conversion. 

At a Public Hearing on July 10, 1969, Lots 3-10, Block 416, 
D.L. 526 immediately across the lane from the subject property 
and fronting onto 12th Avenue were rezoned on recommendation 
by the Technical Planning Board and the Town Planning Comm- 
ission to an RM-3 Multiple Dw'elling District. The entire 
site is now being developed with high-rise personal care home. 


cont'd 
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When considering tliis application, the Technical Planning 
Board informed Council that over the years, individual appli- 
cations had been received, none of v/hich had been approved as 
they generally created isolated development. It was considered 
ample properties tliroughout the City were zoned and available 
for redevelopment v/ith apartment buildings. However, the 
situation was changing, and at the end of 196 8, 75% of the 
lands zoned Pil-S, bounded generally by Oak and Pine Streets, 
the lane soutii of Broadway and 15th Avenue on the south had 
been developed. Therefore, they recommended the application 
be approved. 

The Town Planning Commission also recommended approval. 
However, in so recommending, the Commission requested that a 
study be made of the areas adjoining the subject site, with 
a view to extending the multiple dwelling district. At the 
Public Hearing in July, 1969, Council did request the study 
to be made of the areas adjoining the south side of 12th 
Avenue between Oak and Laurel St^reets , with a view to extend- 
ing the multiple dwelling district. This study has not been 
completed. 

The same area, as of August, 19 71, including the extension 
granted on August 27th, 1970 for the rezoning between Pine 
and Burrard, 14 th Avenue to the ^ane south of Broadv^ay , is 
now 73% developed with specif icaij-ly designed apartments. 

The Subject properties, while bounded on the north and west 
by multiple zoned property, are ajso bounded on the east by 
CD-I zoning (part of the General Hospital Complex) . 

The Technical Planning Board on September 17th, 19 71 
REC0M«1ENDED that the application be APPROVED. 

The Town Planning Commission on September 24th, 19 71 
endorsed the Technical Planning Board's recommendation." 

Your Board RECOMMENDS that the reports of the Technical Planning Board 
and Town Planning Commission be received and the matter be referred 
for the consideration of Council at a Public Hearing. 


6. S/W Corner of 65th Avenue & Cambie Street 
Lot 19 of Block X, D. L. 311 

The Director of Planning and Civic Development reports as follows: 

"The Technical Planning Board and the Town Planning Ccirtmission have 
considered a report as submitted by the Director of Planning recoinmendinn 
the rezoning of this City owned lot to a CD-I Comprehensive Development 
District for a Garden Apartment or Town House Development subject to 
certain conditions. 

The site is zoned as an RS-1 One Family Dwelling District, being 
located at the south-west corner of Hest 65th Avenue and Cambie Street. 
The one lot has a 235' frontage on Cambie Street and a izO' depth 
(approx. 0.65 acres). 

Brief Historv: 


In 19o4, this site was sold by the City to a church group and a 
Development Permit was obtained. However, the development did not 
proceed and the site reverted back to the City. 

In 1969, an application was made by Mr. D. Fowler to rezone the site to 
a C-1 Commercial District to construct a 'specialty cafe and cabaret.' 
The Technical Planning Board and Tov/n Planning Commission reconmended 
that the application be Not Aporoved. City Council resolved: 
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'THAT pursuant to report of the Board of Administration, 
no action be taken to approve this application at this 
time. 

FURTHER THAT the Director of Plannina be asked to 
investigate the problem of rezoning as associated 
with the Hudson Street Crossinq end Marine Drive, 
v/ith particular reference to the rezoning application 
W/S camb-'e Street between 65th Avenue and S. W. 
Marine Drive; 

AND FURTHER THAT the applicant be so advised.' 

The Maroole area zoning problem v/as subsequently dealt with by City Council 
following a Public Hearing in October 1970. It is now wished to further 
consider possible zoning changes to Lot 19 prior to release of this City 
owned lot for sale. 


Proposed Zonin g: 

The Director of Planning and Civic Development recommends that the subject 
property be rezoned to a CD-I Comprehensive Development District for a 
Town House or Garden Apartment devel ooipent. The height not to exceed 
two storeys and cellar. The floor space ratio not to exceed 0.50, 
with total underground parking; or 0.50 with limited surface parking. 
The detailed scne;-s of Develooment to be first acproved by the 
Technical Planning Board after advice from the Design Panel. 

The Technical Planning Board and the Town Planning Commission endorse this 
recommendation which is similar to the previous recommendations of the 
Board and Commission when dealing with the previous application as made 
by Mr. Fowler. 

At that time ^he Technical Planning Board and Town Planning Commission 
recommended refusal of the request of Mr. Fowler but suggested that the 
land be zoned as a CD-I Comprehensive Development District for a Town 
House or Garden Apartment Development subject to certain conditions - 
one of which being that the maximum floor space ratio for any development 
on this site should not exceed 0.50. 

In March 1970, City Council considerec| an application to rezone the Delta 
View Park lands at the North-west corner of S. W. Marine Drive and Yukon 
Street to a CD-I Comprehensive Development District for a Garden Apartment 
or Town House Development. 

The Technical Planning Board and Town Planning Commission had recomjnended 
approval subject to the proposed development being restricted to two 
storeys in lieight and not exceeding a floor space ratio of 0.50. 

Following the Public Hearing in March 1970, and questions to Planning 
officials. City Council approved the rezoning, subject to a number of 
conditions, one being that the floor space ratio was not to exceed 0.60 
measured on the gross floor area of the building with provision of 
total underground parking. 

Recommendation: 

That the Director of Planning be instructed to make an application to 
rezone the subject pronerty to a CD-I Comprehensive Development District 
with the use restricted to Townhouse or Garden Apartments. The height 
not to exceed two storeys and cellar. The floor space ratio not to exceed 
0.60 with total underground parking, or 0.50 with limited surface parking. 
The detailed scheme of development to be first approved by the Technical 
Planning Board after advice from the Design Panel." 

Your Board RECOMMENDS that this report of the Director of Planning be 
received, that the Director of Planning make an application to rezone 
the subject property in accordance with the recommendations of this 
report and that such application be referred for the further consider- 
ation of City Council at a Public Hearing. 
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CONSIDERATION 

7. B. C. Baptist Foundation: 
Low Rental Housing 

The Director of Planning and Civic Development reports as follows: 

"At its moeting on September 14th, 1971, Council referred to the 
Board of Adra;inistrat ion for report tliG following request: 

'Aldoriran Wilson referred to a letter received by 
him froiii the ]:.C. Bapt:Ist Foundation roqncKting 
permission to enter into direct negotiations for 
:v;.-'P^:oximatoly six (6) acres in Chaiaplain Heights 
for the purpose of developing lov; rental accommo- 
dation. Me requested this matter be ex].:iedited 
as Svion as possible. 

The Mayor d:;rected the letter be referred to the' 
Board of Administration for report.' 

In .dusignn.ting tlic disposal of sites in Champlain Heights, v'arious 
sites were set aside for low income acconunodation or for special 
groups. On November 3rd, 1970, Council resolved that to maintain 
a reasonable population balance in Champlain Heights, the remaining 
sites shoiild be disposed of for townhouses or garden apartments 
on the op;-;) I marl'ot. ^ 

The only site which is serviced an4 immediately available is Site 
#17 which was proposed for Public Housing. Council at its meeting 
on September 21st requested that proposals of interest and intent 
should be called for this site for the construction of housing for 
people of low or moderate income. It is suggested that the request 
from the B.C. Baptist Foundation be considered along with other 
submissions made as a result of the advertisement. 

The three remaining townhouse sites in Champlain Heights are not 
yet serviced and will not be available until next yeajr but in any 
event, these sites have been designated by Council for disposal on 
the open market and it is reiterated that this is important to 
preserve the social balance in the area." 

Your Board submits the report of the Director of Planning and Civic 
Development for the CONSIDERATION of City Council. 


(Copies of the letter from the B.C. Baptist Foundation 
dated September 9, 1971, are circulated for the 
information of Council) . 
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INIORMATION 


Urban Renewal Scheme 3A: 
(Part of the New Mt. Pleasant 
Elementary School Site) 

Th^ Director of Planning and Civic Development reports as follows: 

"The abcve-mentiuned small urban re-riov.'al scheme was carried out to acquire and 
clecr lands forming part of the new Mt. Pleasant Flementar." School site. It ■ 
v.'RS located \n'tinri the uoundaries of tlie larger urban Renewal Scher.'e 3 v.'hich 
was then beino prepared. The scheiiio involved c.icc;uisitioti and clearf'iice ;,i Iho 
block bounded by 7th and 8th Avenucf, , Guelph and St. Georye Streets (aiiD-oxi- 
iiiatcly 2.4 d>c!"cs), and has been impleiiionted under agreenient dated NcveiV.bei' 22, 
1967 between Central hiori:.' -uge and Housing Corporation and the City and agree- 
ment dated January 23, 19GS betv;een the Province and the City. 

The cleared lands were registered in the name of the Board of School Trustees 
on January 12, 1970. All claims by the City to the Senior Governments for 
financial contributions to implement this scheme have been paid, and construc- 
tion of the new school is well advanced. Costs of the sclieme were: 


13/ 

(BUILDING - 7) 


Acquisition and Clearance 
Recoveries 
Net Costs 
Sharinn of Net Costs 


$341,410.91 
S212,266.93 
:i)129,143.98 


C.M.H.C. 

Province 
City 


(50%) 
(25%) 
(25%) 


$64,571.99 
$32,285.98 
$32,285.01 


Yoi ir 
Civic 


Board submits the foregoing report of the Director of Planning and 
Development for the INFORMATION of Council. 


* * * * * 


FOR ADOPTION SEE PAGE(S).-ji£l 
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FIRE AND TRAFFIC MATTERS 


I RECOMMENDATIONS 


1. Emergency Evacuation Procedures 
for City Hall and East Wing 

The Fire Chief reports as follows: 

"Earlier this year, a study of evacuation procedures 
was made by the Fire Department to determine the best means of 
evacuation in the event of a fire or bomb threat. 

As a result of the study, a detailed evacuation plan was 
made for the emergency evacuation of these buildings. A copy of 
this plan is attached for Council's information. 

To implement this plan, an expenditure of approximately 
$100.00 will be required to purchase identification bands and 
other miscellaneous supplies for persons designated as Evacuation 
Control Officers and Floor Wardens. 

The Comptroller of Accounts advises the necessary funds 
are available in General Government Miscellaneous. 

The Fire Chief submits the attached 'Emergency Evacuation 
Plan' for Council's information and recommends approval be 
given for the expenditure of approximately $100.00 from General 
Government Miscellaneous for the purchase of the necessary supplies 
to implement this plan." 

Your Board RECOMMENDS that the foregoing recommendation 
of the Fire Chief be approved. 


2. Allocation of Funds from Traffic Control 

Reserve for Minor Modifications to Existing 
Traffic Control Signals 

The City Engineer reports as follows: 

"On 24 March, 1970 Council approved the sum of $15,000 
from the Traffic Control Reserve for Minor Modifications to 
Existing Traffic Signal Equipment. Since there were a number 
of jobs still outstanding at the end of 1970 and a sum unexpended 
in this account, it was carried over into 1971. 

This account is now depleted and an additional $4,000 is 
required for work to the end of 1971. 

It is therefore recommended that a sum of $4,000 be 
allocated from the Traffic Control Reserve to this account." 

Your Board RECOMMENDS the foregoing recommendation of the 
City Engineer be adopted. 


FOR ADOPTION SEE PAGE{S) . ._Ml 
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FINANCE MATTERS 

CONSIDERATION 

1. Grants in Lieu of General, School, Hospital 
and Municipal Finance Authority Taxes 

The Director of Finance has reported to your board as follows: 

"Requests for chants in lieu of taxes have been received from the 
following organizations. 

The Assessment Connissioner has certified the properties \Jill be 
shown as exempt on the 1972 Assessment Roll in accordance with Charter 
provisions, and the Cornoration Council has confirmed the charitable 
orrianizations qualify for this exemption under Section 396(c) of the 
Vancouver Charter, 

These requests for grants in lieu of 1970 and 1971 taxes for 
the period from proof of occupancy or date of first buildinr; inspection 
to the date the properties become exempt, are subject to Council approval^ 

The requests are prcsentecS to Council in three sections. 
^» "cllr.iou s Orr- mi~.at ions 

i. St. Gcorre Greel: Orthodox Ch urch $ 5,072.59 

4600 Valley Drive - Lots 39^40/88/526 
Church 

Occupied and in use from August, 1971 
Date of first Building inspection Oct. 29, 1970 
Grant to cover period from October 29, 1970 to 

December 31, 1971. 

^ • hospitals 

i . B. C. Cancer Treatment &. Research Founda t ion 625.77 

forrr.orly 603-617 Uest 11th Ave. - Lots llf!l2/379/ 
rarhlnj Lot 526 
Occupied and in use from June 10, 1971 
Grant to cover period from June 10, 1971 to 

December 31, 1971. 

C . C hnr it-lb Ic pr^ «Tanl;^ a . t ions 

i. Christ riH -.i:ch of Chin a 7,157.59 

318-322 East Pender St. - Lot A/122/196 
Cht'rch ft Senior Citizens T!cur> Ing 

Date of first Puildinr; Inspection - March 3, 1970 
Occupied and in use fron February 1, 1971 
Grant to cover period from I'arch 3, 1970 to 

December 31, 1971. 

ii. T^. C. Uour.ln" Foundatio n 1,887.76 

1425 Cast 12th Avenue - Lot 28/D/160/264A 
Senior Citir:en3 i!ousin2 

nato of first riuildlng inspection - July 23, 1970 
Occupied and In use from Tarch 1, 1971 
Grant to cover period fron July 23, 1970 to 

December 31, 1971. 

iii. Chan Tuon Ton S ol So ciety 5,664.72 

325 Keofer Street - Lot B/122/196 
Senior Citlr:enr, Uousinc 

Date of first Building Inonection - ^arch 3, 1970 
Property acquired from the City - No taxes 

charged for 1970 
Occupied and in use from May 25, 1971 
Grant to cover period from January 1, 1971 to 

December 31, 1971. 

. . . Cont'd 
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Clause No. 1 (Cont'd.) 

. Odd Fellows Low Rental llousinf^ Society 3,668.50 

3595 Klnf-sway - Lot 26/3^V+/36&49 
Senior Citizens Tlousinjr 

Date of first Suildins inspection - Sent. 23, 1970 
Occupied and in use from May I, 1971 
Grant to cover period from September 23, 1970 to 

December 31, 1971. 


$24,076.93 


Each of the above-noted Senior Citizens llousinr^ nnvolopments 
was financed partly by a prant from tjie Provincial Government and is 
therefore r.ubjcct to the regulations set dov7n In the T^ldorly Citizens 
llousinj^ Act. The organizations have confirmed that applicants are 
screened to ensure that his or her income is not in excess of the 
permissable amount set under this Provincial Act. 

As prants in lieu of taxes are subject to Council anproval or 
disapproval, the above requests for prants in leiu of taxes a'noimt Inn 
to $24,076.93 in total arc submitted for Council consideration. 

Your ^o.ird nub-its the forecoir- report of the Director of 
Finance for Council consideration. 


Capilano Stadium Inventory 

Your Board has received the following report from the 
Director of Finance. 

"On May 18, 1971 City Council authorized a committee of 
officials, being the Board of Administration, Director of Finance, 
City Purchasing Agent and the Supervisor of Property & Insurance, 
to determine the best disposition of the inventory in the Stadium 
taken over by the City upon the demise of the baseball team. The 
committee completed its work with the result that various items 
were retained in the Stadium for Art Gallery use, various others 
disposed of as surplus under normal City procedures, and some 
missing items were deleted from the inventory records. The 
inventory recording was taken on June 4, 19 71. 

It now appears that various items have disappeared since the 
June 4 inventory, specifically the following: 

1 lawnmower, 1 large barrel, 1 field marker, 1 wheelbarrow 
1 2-drawer filing cabinet, 1 large metal cabinet, 3 cushion 
racks, 1 washer, 1 dryer, 1 whirlpool bath 

While there are undoubted problems in maintaining security 
at a location like the Stadium the inventory items do have to 
be considered as assets of the City. City Departments would be 
answerable for such losses, eVen though the items are not of great 
value. 

Experience to date suggests that inventory items will continue 
to disappear. 

With these points in mind it is submitted to Council for 
consideration as to whether Council wishes to hold the Vancouver 
Art Gallery responsible for the inventory items retained by the 
Art Gallery for use in the Stadium, and charge the estimated 
current value of the missing items to the operating grant received 
by the Art Gallery for the Stadium. 

Your Board submits the above report of the Director of Finance 
for Council CONSIDERATION. 
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(FINANCE 3) 


RECOMMENDATION 


3. 


Taylor Manor - Staff Organization 


The Director of Welfare Services reports as follows: 

i 

I "Mrs. McAskill, the present Superintendent of Taylor Manor, 

reached retirement age in 1970, but agreed to temporarily stay in 
the position until a suitable replacement could be found. The 
position was advertised, but due to the fact that it required 
'live-in' services, no suitable applicants were forthcoming. 
The position has been reviewed and it is recommended that the 
basic qualifications for the position be those of a graduate 
nurse (registered nurse) and that changes in the method of operation 
be introduced which will permit more normal employment circumstances 
with the incximbent living away from Taylor Manor. 

Subsequently, this matter and that of additional permanent positions 
to adequately staff Taylor Manor, in accordance with minimal 
standards recommended by the Community Care Facilities Licensing 
Board, particularly during the late afternoon and night shift, was 
discussed with the Assistant Deputy Minister, who said the proposals 
were acceptable. It was indicated to the Assistant Deputy Minister 
that additional staff was required for two basic reasons, namely: 

i (a) to hire a living-out Superintendent as opposed to 
' the practice of a living-in Superintendent. 

(b) to bring staff complement to tJie minimal standards 
recommended a year ago by the Community Care 
Facilities Licensing Board. 

On September 1, 1971, approval was given by the Provincial Department 
of Rehabilitation and Social Improvement, for the hiring of additional 
staff and the charging of the cost thereof to the present per diem 
rate. 

The present staff complement comprises twelve permanent positions 
as follows: 


1 Superintendent 

1 Assistant Superintendent 

2 Rest Home Attendants II 

3 Rest Home Attendants I 

3 Institutional Service Workers I 

1 Building Service Worker I 

1 Cook I 


The estimated monthly cost of salaries and fringe benefits for the 
two additional permanent positions will amount to approximately 
$1,007.00. The Comptroller of Accounts has reviewed this report and 
notes that the additional cost will be fully recovered through an 
increase in the per diem rate for each of the fifty-eight residents. 

Upon adoption of this report the total number of permanent staff 
positions will be fourteen, and there are three part-time employees 
on call as required. This establishment will permit scheduling of 
all personnel on a normal five day week basis, adequately covering 
Taylor Manor on a twenty-four hour day basis. 

It is recommended that the Director of Personnel Services review 
the recommended additional positions and report to the Board of 
Administration on the classification, and that the Board be 
authorized to deal with such classifications in accordance with 
Council resolution of July 22, 1969. 


The additional 


permanent positions recommended are: 

Rest Home Attendant 
Institutional Service Worker 


1 
1 


Cont'd 
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(FINANCES 


Clause #3 Continued 


It is further recoinmended that the Director of Personnel Services 
review the classifications of the Assistant Superintendent and 
Rest Home Attendants and report to the Board of Administration 
thereon . 

Report of Director of Personnel Services 
re Superintendent 

'In conjunction with the overall review of the Social Service Depart- 
ment, certain changes have been proposed for Taylor Manor (Home for 
the Aged) . Specifically, the Director of Welfare Services has 
proposed that the desired qualifications for the Superintendent's 
position be modified and certain administrative changes implemented. 
I have therefore reviewed this matter and report as follows: 

Mrs. McAskill, the present Superintendent, reached retirement 
age in July of 1970 but agreed to temporarily stay on in the 
position until a suitable replacement could be found. Subsequently, 
the Director of Welfare Services has reviewed the Superintendent's 
I position and has requested that the basic qualifications for the 
position require that the incumbent )De a graduate nurse (i.e. 
Registered Nurse) . It is also proposed that the Superintendent 
assume a more active role in assessing the services provided to 
clients and making subsequent recommendations for improvements. 
I have therefore revised Class Specification No. 605, "Superintendent 
(Home for the Aged)" which is attached hereto for approval. 

The Superintendent's salary was last adjusted in 1957 to Pay 
Grade 20. Considering the increased minimum qualifications and 
the increase in overall responsibility, I recommend that this 
position be reclassified to Pay Grade 21 effective when filled. 
In addition, the Director of Welfare Services has proposed that 
I the present "live-in" arrangement be discontinued and that the 
incumbent work normal hours and straight day shift. 

The Director of Welfare Services has advised me that the Super- 
intendent will be delegated the responsibility for the hiring and 
dismissal of subordinate staff at Taylor Manor. This position will 
therefore be excluded from Union jurisdiction. Although the 
incumbent must be a member of the Registered Nurses Association of 
B.C., she will not be covered under the provisions of their Collective 
Agreement with the City. 

This report has been discussed with the Director of Welfare Services 
y/fho concurs herein. The matter of Union exclusion has been agreed 
to by the Director of Personnel Services, Registered Nurses Ass'n. 
of B.C. 


Summary 


Incumbent 


Present Proposed 
Classification Classification 


Effective 
Date 


Vacant 
(Temporarily 

filled by 

Mrs. McAskill) 


Superintendent Superintendent 
(Home for the Aged) (Home for the Aged) 
P.G. 20 ($631-758) P.G. 21 ($660-791) 


When 
filled 


1971 1st half rates 


Resolved that the foregoing recommendation of the Director of 
Personnel Services be approved. 


Cont ' d. . . 
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:iauae #3 Continued 


It is RECOMMENDED that: 

(i) the report of the Director of Personnel Services 
re classification of the Superintendent position 
be adopted; 

(ii) two additional permanent positions be approved, 
namely: 

, Rest Home Attendant - 1 

Insitutional Service Worker - 1 

and that the Director of Personnel Services report 
' on the class specifications of these positions to 
the Board of Administration; 

(iii) the Director of Personnel Services review the 
classifications of the Assistant Superintendent 
and Rest Home Attendants II and report to the 
Board of Administration; 

(iv) the Board of Administration be authorized to 

deal with the classification reports of the Director 
of Personnel Services in accordance with Council 
resolution of July 22nd, 1969. " 

Your Board 

RECOMMENDS the foregoing recommendations of the Director of Welfare 
Services be adopted. 


Note: This report has been discussed with the Business Manager 

of the Municipal and Regional Employees' Union who concurs 
herewith. 


4. Town Planning Commission: 
Civic Dinner 


Under date of October 7, 1971, a letter has been received 
from the Town Planning Commission requesting that the Council 
give consideration to tendering a Civic Dinner on November 1st 
in connection with the exhibit and programme entitled "Vancouver- 
Ours to Share". 

The dinner will precede the last event on the programme, 
which is a talk at the Vancouver Public Library by Mr. Andre 
Saunier, Assistant Secretary of the Ministry of State for 
Urban Affairs. An estimated 56 persons will be attending the 
dinner. 

For a number of years the City has given this Civic Dinner 
in connection with this programme and the matter is usually 
left in the hands of the Entertainment Committee. 

Your Board submits the foregoing request of the Town 
Planning Commission for the CONSIDERATION of Council. 

(Copies of the letter from the Town Planning 
Commission are circulated for the information 
of Council) 
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5 Branch Library Facilities: West End Community 
Centre and Senior Citizens' Housing Project 

The Director of Finance reports as follows: 

"The Director of the Vancouver Public Library by letter dated 
September 10th forwards a resolution of the Library Board, 
dated September 8th, as follows: 

'•That the Library Board request City Council to provide 
$216^400.00 for the construction of a branch library in 
the West End Community Services Complex, to be used as a 
joint public and secondary school library'. 

The Library Director further explains that the current Five Year 
Plan included only $75,000.00 to finance a basic book collection 
and equipment for rented premises, no funds being included for 
construction of branch premises at this location. Book and 
equipment costs for branches in rented premises at other 
locations were also provided for in the current Five Year Plan. 

Capital costs of secondary school libraries are financed in 
the same manner as school construction under the Provincial/ 
School Board capital cost sharing formula. Contracts for recent 
joint school/community centre construction (Strathcona and 
Thunderbird) have included the community centre facilities on 
the basis tl>at the City sign a formal agreement with the School 
Board to assume all costs and financing. The same type of 
agre«nent for the West End construction project whereby the 
School Board assumes all financing and costs of the secondary 
school library seems appropriate. The leasing arrangement 
proposal would require the City to finance a facility for which 
it is not responsible financially, and lease it to the School 
Board . 

The Architects estimate the additional cost of the community 
centre resul tirig f rom inclusion of the two library facilities 
as follows: 


For Council CONSIDERATION 

Request of the Library Board that library facilities be included 
in the West End Community Centre Project. 

RECOMMENDATION 

If Council approves the above it is recommended: 

(i) That Council instruct the Director of Finance to include an 
amount of $142,800 in the 1972 Supplementary Capital Budget 
to provide for the cost of construction of the public 
library facility. 

(li) a. Inclusion of the school library in the contract be subject 


to an agreement by the School Board that capital con- 
struction funds will be provided by them on a construction 
progress basis and that inclusion of the secondary school 
library will not incur any additional financing or costs 
by the City 


Public Library 
School Library 


5100 sq. ft. 
3200 " " 


$142,800 
$ 73,600 


or 


cont 'd . , . . 
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Clause #5 continued : 

b. If the School Board by resolution informs Council that it 
cannot finance the capital costs. Council may wish to 
consider providing the necessary funds from the 1972 
Supplementary Capital Budget on the basis that the School 
Board sign an agreement topay an annual sum to amortize 
the cost over 20 years at the City's current long term 
interest cost of approximately S\% or $7,782.00 per annum 
to finance $75,000 over 20 years. In this case, however. 
Council may wish the School Board to advise whether the 
normal Provincial contribution towards capital construction 
costs would be adversely affected by this method of 
financing." 


Your Board submits the above report of the Director of 
Finance to Council for CONSIDERATION. 



BOARD OF ADMINISTRATION 
PERSONNEL MATTERS 

SUPPLEMENTARY REPORT 


i RECOMMENDATIONS 

j I, Meeting with Federal Department of Justice 
on "Breath Alcohol Tests" - Ottawa 
Attendance; E.J. Fennell, Health Department. 

The Director of Personnel Services reports as follows: 

"On October 27th, 1970, the City Council approved a request to 
have the City Analyst, Mr. E.J. Fennell, attend a meeting, 
November 2nd - 4th, 1970, inclusive, with the Federal Department 
of Justice concerning "Breath Tests for Blood Alcohol Levels". 

The Federal Department has acpLn called a meeting of the repre- 
sentatives on the "Canadian Forensic Society Special Committee 
for Breath Alcohol Tests", on which Mr. E.J. Fennell is the 
sole representative for British Columbia. The meeting is 
scheduled for October 21st, and 22nd, 1971 in Ottawa, with all 
expenses other than salary paid by the Department of Justice. 
The only expense to the City wijl be 3 days leave of absence 
with pay. 

As director of the Vancouver Police Breathalyzer programme it 
is vitally important that Mr. Fennell ensure the policies of 
the City do not conflict with R.C.M. Police procedures, aa 
well as attempting to establish a uniform policy across 
Canada. Included in the agenda are two major items - 

(a). New breath testing devices 
(b) 

Development of a "suitable container". 

The development of a "suitable container" is a very critical 
issue which could ultimately affect the survival of the recent 
legislation. It is essential that the City Analyst receive 
up-to-date and firsthand information on all developments in 
order that the Vancouver Police will be well prepared and 
trained in the handling of these containers and other new devel- 
opments . 

As the City Medical Health Officer is requesting three (3) days 
leave of absence with pay for Mr. Fennell because this meeting 
is of importance to the Breathalyzer work for the Vancouver 
Police Force and as this request is in accordance with 
Personnel Regulation 45-2, Non-roster Conferences, I 
recommend that leave of absence with pay for Mr. E.J. Fennell 
for October 20th, 21st, and 22nd, 1971 be approved." 

Your Board RECOMMENDS that the foregoing recommendation of 
j the Director of Personnel Services be adopted. 
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2. Auto Allowance - Clerk Typist II, 
Museums Department. 

The Museums Manager reports as follows: 

"It is recommended that the Clerk Typist II be assigned all 
deliveries and pick-ups, including those presently carried 
out by other staff members. These extra duties will make 
it necessary that the Clerk Typist II have her car available 
each day. As a result of this and the fact that the mileage 
involved will be increased, I feel that the existing auto- 
mobile allowance for the Clerk Typist II, presently on an 
11* a mile basis, should be changed to a regular automobile 
allowance. The Comptroller of Accounts advises that funds 
will be made available from within the budget by transfer 
of appropriation. The Internal Auditor has been advised 
and is in agreement with this proposal. 

I RECOMMEND that the automobile allowance for the Clerk 
Typist II, Mrs. Brenda Greenfield, be changed from the 11* 
a mile intermittent basis to a regular automobile allowance." 

Your Board RECOMMENDS the foregoing recommendation of the 
Museums Manager be adopted. 

3. Retirement Age: 
Female Staff 

The Director of Personnel Services Reports as follows: 

"Among amendments to the Municipal Superannuation 'Act 
passed by the Legislature in April 1971, there is 
provision for change of retirement age for female staff. 
All those hired April 1, 1971 and subsequent are Group 
4 employees (minimum retirement age 60; maximum retirement 
age 65 ) . 

Prior to this amendment, all female employees of the City 
of Vancouver (with the exception of Policewomen) were 
classed as Group 3 (minimum retirement age 55; maximum 
retirement age 60) . Extension of service to age 65 was 
dependent upon employee application and employer approval. 

To accommodate those female employees who wish to retain 
the option of retirement at age 55 - 60 (Group 3), the 
recent amendment requests an election in writing to be 
filed with the Superannuation Commissioner prior to 
November 30, 1971. Extension of service beyond maximum 
retirement age Group 3 will no longer be allowed. 

This Department forwarded election forms and information 
to all Group 3 employees requesting a reply. At this date, 
out of 698 election forms forwarded: 

59 have left service 
350 have elected to remain in Group 3 
289 will be transferred to Group 4 

Since employer approval is required for those who have 
elected to remain in Group 3: 

The Director of Personnel Services, therefore, RECOMMENDS 
as follows: 

All present female employees of the City of Vancouver 
whose last contributions to the Municipal Super- 
annuation Fund prior to April 1, 1971 were made 


cont 'd 
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Clause #3 continued : 

as Group 3 employees, may elect in writing to 
remain in Group 3 (minimum retirement age 55 
and maximum retirement age 60); such election 
to be filed with the Superannuation Commissioner 
be fore November 30, 1971. 

All present female employees of the City of 
Vancouver who fail to make such election before 
November 30, 1971, shall be transferred to 
Group 4 (minimum retirement age 60 and maximum 
retirement age 65) . 

Your Board RECOMMENDS that the above recommendation of the Director 
of Personnel Services be adopted. 
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BOARD OF ADMINISTRATION 

PROPERTY MATTERS 
OCTOBER 1$. 1971 
lECOMMENDATIONS 


Acquisition for Provincial Courts 
(Vancouver) Complex 

268-270 Powell Street and 203-221 B Gore Avenue 


buporv isor of Pro[)erty oikI Jnsurivnce reports as follows j- 


"iC'f f rt>r.cc: is :■ d(? to Itciri 2, Pr<s>erty Matters, >\uia.iric 20tli, 
1971, co'ifirioc'l r>y Coiinci "i , /iugiuv!. 24th, 1971, approving tlic 
ocfiuii. It.i.on ol Lot 20, J Ljck 5, L, 196,, kuovvn as 26h to 270 
Po'Ti' • 1 Street Diid 203 to 221i.:i Gore Avenue. It is recorded there- 
in tfu.t the o',.-T.<::r,s h:-i.d acjreod to sell for the sum of $68,000,00, 
in::l'isive of all claims ^ on the following terms j 


(a) The sale date to rer?o.in open i.'.rjtil S^eptcmber 30th, 
197 1, at i lie li».xest. 

(b) The ov-.Tnor^: to a i;ccive sji <'idvance payinent of $34,000,00 
ujX'T) delivery of a recjistralj.i e deed :> n fe>vour of the City, 

(c) Ihe owncv5- to r.\S3uri-:e the rei.i>onsibili1 y for the relocation 
of oc i. ' ' ty rii < tpI le rs „ 


This i:>roi.)er1>'- is locate d in Phase 11 of i:h'; rr.ovincial Courxs 
Clomplex :.)evel'.';.')i>er)t and j.)OS3' .sslon thereof v.oll iivit be required 
tintil la1e 1972, PJuiSe ;l co;!iprire;:. Lr^ts 20 to 24, 

It if. noted that (a) above was reported incorrectly coid shcul<l 
read, "the ScaIc date regain open to September 30th, 1972 at tlie 
latesx", 

Kn.COr';'P^NU''i.L) Ijiat said minute be amended accordingly," 
Y(bur Board 

Rf'COMi'iHiii^S the foreqoino recoromendation of the Supervisor of Property 
a)Ki Insnr.jjice be adopted. 


Project 200 


The Corporation Counsel reports as follows : 

"An agreement was entered into on Septeuibor 1st, 1970 , 
among the City, Project 200 Investments Limited, Marathon 
Realty- Company Limited and Canadian Pacific Railway Company 
wherein the City grontcd ro the Railv-^ay Company an easement 
to construct and maintain a public way in, over and on 
portions of Griinville and Cordova Streets, to provide access 
to the Plaza of Granville Square at the foot of Granville 
Street. 


. Cont'd. 
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Clause No. 2 (Cont 'd. ) 


Construction of Granville Square (including the public 
way) is being carried out by Project 200 Investments Limited 
and ill order to finance the development Project 200 proposes 
to aawicfn its rights (among otheir) to the easement and 
buildincis erected thereon and thereunder by way of mortgage 
in favour of the Caneida Trust Company under a Deed of Trust 
and Mortgage dated November 1st, i971 (a copy of which is on 
file in the Law Department) . 

Under the Agreement of September 1, 1970, the City granted 
Project 200 the right to mortgage its right, title and interest 
in the easement and all works erected therein and thereon, and 
it was further provided that tiie City would, upon request, 
consent to any such mortgage. 

Project 200 now requests the consent of the City to the 
assignment by way of mortgage under the said Deed of Trust and 
Mortgage . 

It is reconmcnded that such consent be given, the form of 
the consent to be satisfactory to the Corporation Counsel and 
executed under the seal of the City of Vancouver by its duly 
authorii:ed officers in that respect." 

YOUR BOARD recommends that the foregoing report of the Corporation 
Counsel be adopted. 


3. Acquisition for Pirehall Site 

North West Corner Smithe & Hamilton Streets 

The Supervisor of Property and Insurajice reports as follows 

"Coiincrl on July J 5th, 1971, authori?:ed the ;vcquisitiori of 
Lots 20 and 21, Biock Co, D. L, 541 for the construction of 
a rifuv i''ir<?hal.i (5<i.tc 3), 

Thcs«-' jotrs are jmprovcd a surface public j)arking lot and 
cornp:', j,sc> .in e.rca ox 6,000 sq, ft., zoning is CJ - Coninercial , 

Negol.-i rtioDS v;ith the owners confirm that they are prepared 
to sell for the sum of '>6(i,00O.O0, inclusive of all con- 
sider^.tions, as of October jli.t, 1971, subioct to the existing 
ir.onth- to-iiionth lease . 

The agreed price is considered to bo fair eind equitable and is 
supported by independent appraisals. This settlement is endorsed 
by the City Solicitor. 

RECOMMENDED that the Supervisor of Property and Insurance be 
authorized to acquire the above property for the sum of 
$60,000.00 on the foregoing basis chargeable to Code 3l^.S/^30^ - 
Fire Hall H.Q. Replacement Res. 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 


i5x 
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k-. Establishment of Gity-owned Property 
for Highway Purposes - Rogers St, End 

The Supervisor oi Property & Iir^tULX'ance reports as follows: 

"In 18'?'', t^-e City acnuir-d the ^Vioterly 66' of subdivision D, D.L. 182, 
or.!wt-ci--:!r f->nv:n fs };c.<:orr Strcot r'hd, to rive P.ccecs to the B.C. Supar 
Hr:linr;ry and Bnck'-rxieltin. This 66-foot strip has, for mpny years," been 
n-.f'J road but h?i::. nnvpr for-nally beer, establir.hed for highway purposes. 
It iv'? ti'erefcro 

^^■OC':- t):;t) i,h,-^,t +hy T<>r.t.Gr3y 66 feet o:, {:5vbdi.visi otj T), boinr: portion of 
]::i-:d, .'jr d l?.nd coNv---ed by vr.-.ter :in the H-rbour oj' the City of Vancouver, 
lyir..- 1', t):e North o.i Lots 5 r.nd 6, b;1 ock 1, Subdivir-ion K, D.L. 182, be 
C5t.ar- .! ■hcd h.i-r'.r.-v, nt no cost to thf Enpineer, rnd that the formal 
reFuJvil ' c n •=.3tabT-j ;;hint: the san-e be passed by Council." 

>r>U2' Bo^rd 

RI<:COr^r>I?'WnS th-^ forep;o;;nK recorpmendation of the Supervisor oJ' Prorerty i< Insurarcr 
be adopted. 


5. Establishment of City-Owned Property 
For Highway Purposes 

Portion of South Kent Avenue at Ash Street 

The Siipervi 5^or of Property and Insurance r<-'ports as follows j 

"In 1949 the Canodi^sn Pacific RailvvT.y v;as in the process of 
establxs!iino p r."- 1 ! v.'ay yax-'l at }Cent Avenue between Ash aiid 
Ontari o .tre'-- tr. * T''e Railway Coiiipany wished to acquire certain 
portion-, oi loaJ ,-:ilio\;aMCG,s from the Ci.ty to subdivide with its 
proJ•'CXt^^' .. and an aru e< mit-'nt ',vas enterfid into oth Niarch 21st, 1949 
lH-;tv,-eoi"i tjic City, xbe Canadi .>n Paciii.c liailway and the Vancouver 

Lulu I . .! and Uai ! ■ .•}' Cc-npauy, v/hercoy the City agreed to cxchano( 
(■i rlc'.in 'xi-stino r:r:iu\ .-«,lio-'.-r.nce:r> for new ones to be created by 
subc.'i vi ' '.>n , The c\-:cl')iU)nc v."<'S lisade autl, as a result of the 
df-pos^-it .;.') ti'e L.^n-I l^ecjistrs' Office of a plan of subdivision, 
tl)e Ci acouirud title to tv;o ■ portions of land representing the 
new rOr?id ; llo' ;anr.(:.; , 

The v>ortions of l;',nd acriuirt d bv the City have been in use as 
road for irr-nv yea;.; tiiouoh never officially establislied as such. 
To correct tiiis s.i. luation, it is, 

RHCCiiM:-:^...!)!!;!) that tjie follov;i,nn described lands be esta^vlished 
a?; liinl)iv;\y and tbac the formal resolution establishing tlie same 
be !>ass.c-'(i L-y Council: 

(1) Tii;).! part oi tlio Soutli portion of block 6, District 
1 '• 'ill, Grr-.nn 1, Kow \/ostminnter District, Plan r.47, 
included in I'ef crencr-' I'lan 3328, 

(2) Tlu\t part of Parcel "/," (K*^ference Flan 1976) of 
r-'ut?) 'vvxi. o£ Clock Dis-lrict Lot 313., Group 1, 
tU'.yj Upli tnii Pi;tox District, Pl;<.n 047 ijiclurlcd in 
r.T'fcrence Pl..^n 3327," 

Ylour L5o;'rd 

KECCvf i'M'M'D.^i the foregoing rocoiumcndation of the Supervisor of Property 
?\\"\ Tr-'--!'.rar ■'■ be adov>Lp(1, 
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(). Acquisition - Georgia Viaduct Replacement 
27k-2.7Q Union Street and 809 Gore Avenue 

The Supervisor of Property & Insurance reports as follows: 

"Reference is made to Council Resolution of June 8, 1971 
dealing with Item I4., Board of Administration, Works & Utility 
Matters, dated June i|, 1971, wherein acquisition of Lots 30 
& 31, Block 21, D.L. 196, 27ij.-278 Union Street and 809 Gore 
Ave. was authorized. 

Lot ■'I is X 122' , ---'-'fl CJ1.-1 improved with a brick buildiiig occupied by 

the Irxns^:- -, '^.hj.r- V ■■ : t iih^r cotxi-ihia 3.000 cnv.aro feet on the main floor. The 
f-v>r,t. p'j. ■'i;ri 01 1:500 i-.rmare .fn-;t if; t wo -,<•■: to rey brick bfili. in 1920. The 
intorior ^' tiiir -onr.-i. (if tha as-.iu fToor ic pj tr.tor ever l.^rick with a concrete 
fA-v>.:, f]) r-vocd .tl.-^r Jix-, a wood iuterior, 3 ii~<tureB of plmbin^ and is 
hfatra l>v }'u'3ti..% 'A-'^e hcO.- -»ic;o of the hu.i.:id;rK vas-. added in I962 pjrid is 

confctrnc!--^--' of cor.-.v.. .-t'} Dlcck vivli a concrete .tloor. 'i'he main floor of the 
bulldir-j cv'.'raiT*'; trie la;'_ndry eqr.J.firr.ont to{Tei:hor with the neccsaary steam, water 
aji-d f-l,r; pipj::c: ci.id a '••...Mvy -.iectrica I, r.ervico. 

lot 'yJ CO- -u.^ns iuo "t> dv.'eliin;,r erected in I9OO. The diiaonaiono of tliia ]ot 
are 36. 9P' the f/r.-- •? , .'53.. ','6 ♦ nt the rear vi th a copti^ of .122 • roncd CII-1. The 
dwt 'lii;', i t the froj '. r.r fcij; Tot 1,^ irlorey;: vdth 675 F-qnare feet on the main floor, 
ooirlainr.! t'l :\i.io; r,., 3 j'ir'mroM of nlumhiriy and is heated by a gas space heater. Thn 
iX)of ifj p.itcpt fshinf;:!,- , ;'!uiif,le on the cxtc-rior \.'alls, papt^r over wood interior v;f.l];. 
and a vood i-io-vt foirriUfition. Tlie clwellinfT at the x-ear iv ono-storey of 351 square feet, 
cont.-iiiiinc^ two rooa-., 2 iixturos of plvcibin*^-, a'ld io iio-'-ted by an oil space heater. 
The .roof i.o r-xtent r,hij\™].e, rddlns on the eT'tcrior wallo, vood interior walls aial a 
vood .poc'i I ovoidation. x'oth of these dwellin;.VHi are in poor condition for age and tj,'^)e. 

IJe^ptiatio;;;; v^ith the ovner ;md h.;?^ rolioitor were re-coi"i.ienoed and an cffer of 
<:35,000.(iO for the T!ropcrL,Y fird m addition, the cot.it of moving the exletine: 
ccuip-.3r'it firji;-; .its TyTa:',cnt oite to any buildir;: within a radius of five miles and 
to re-i>ir^i., „11 i„hcreui LI:,:,:; :::aid en-aip;"cnt to^'othcr with like electrical and plumbing 
tiOi'vici-a v.-,,.th v;}jich it oquipuipnt is presently supplied, wan made. Theue coets 
have been cj titr-.tcd at "nIu , iOO.O(>. Thio is considered to be a fair and reasonable 
Viilue for t;ji.'i propcit^' end is r.ubr,tantiat,?d hv independent appraisal but has been 
rejected by the ov.-ncr'r fjolicitor. Thoir)?c':.aIw^is for 063 ,000.00 plus esticated 

ecxricai und pJvinibii.'f.' I'tiinKtallation costr. of S33>865.00 and unspecified novini^' 
coBt.'i. It .Ig proposed to dcnoli&h thene buildiuf:3 when vacant possession is obtained. 

Ther.ii proyortiets are r<.:quirod for completion of the landscaping contract on the 
Goor/;xa Mudact and the contract calln for conpletion of the work by June I8, 1972, 
It iv likely tl-i.'t if the contractor completer, the balance of his work before vacant 
ponr:c:i.;f3io.n if:- obtained and he inunt return to coaplete this portion, there will be 
addit.i.enal cooto. 

The ov'itcr ; notified I 'arch 31, 1963 that the City required his pi-operty for conntruct.i 
of the (.{•;■. - i.a Viaduct •jii.-ico'oent. Mefptiationr. were staleniated' and on iiarch 3, I97O 
a report n yr :r.cntcd ' Coivicjl reoor'aendinic c-.xpx-opriation. This was referred back 
for .airthor 7'-^nt>rt ,-.v7d cn .>-Lvh 10, 1970 it vas withdrawn pending further studj', 
P.roV;-.bl:r b-.-.cvAi.'-.e of th■':^^■• de.k\yfi che ovn?.er dooo not appear to be convinced that the 
City d''fi.:;i t''ly x^^enxiB re,! r.oqL'.iro hit) pieperty. 

After conQiillation wit.; the City Solicitor, it is proposed to proceed with expixjpriation. 

RL;COIli^d^;<fKD that: 

(i) The offer of C^r.\000.00 plus the cost of t'loving aild re-installing the exintinR 
t :j\up..".(.:it -Ofyjii-.s. !- vath lii:e electrical mid plmbin,'; services as prcrent3.y 
r.x^plicd which \■•^^ i.ade to the owner's solicitor throujr^Ji the Office of the [;uper- 
vi:;or of Froperty c- Jr:f;uranc;e on behalf of the City be confirmed as representing 
due co:;!peui;atioii for the pzxiperty to be acquired. 

(ii) Tliat, ruiice Vno CjAy haj failed t<t co;ne to a/^reemenl with the owner to acquire 
the r.iid property on the forecpins bajis for the sum of $55,000.00, the said 
piopcrty b<> corpro-.)i iated ond that the resolution for that purpose Bubmitted 
\tiid; r "i»wticr:L" I' paused. 

. . . Cont'd. 
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(iii) Thr t r.r. E. C. E. Todd be appointed as tho City's nominee to the 

P. - i-'j of A:r"bi.ti';.5iion to bo co:!r.tituted to detcrmiiio the amount 
pa,:/xb!I,e to the o'.;.i(;r by rcas^on of r.aid expropriation." 


Youj- jc>:ird 

KC;;0i1.r!'^';7)S tlK- i\:r-:.;ix)ir)f; i^Gconunondation. of the Supox'visor of Property & Instavmce 
be r.dmjttd. 


Assignment of Lease 
1l4.6[|. West Broadway - Dick Building 

The Supervisor of Property and Insurance reports as follows: 

"Reference is made to a Board of Administration report of 
March 5th, 1971 approved by Council, March 9th 1971 » wherein 
term leases varying from 1 to 5 years, were granted to tenants 
in Dick Building, Lots 1 & 2, Block 351, D.L. 526, 11^.814. West 
Broadway. 

Applicr.tion hns bf^cn i-^.-ceived for concent to ansipTi tho current ^^-year 
Ic •'3P of Terrv Vir.-« in:} or the firm nflnje of F-lnck Cat n-^fp to Sbsofjh 
Ivvril j;:^i:t-\'ai-c-.ntK Liraiteu. tb.e r.nr-j ^Ti^r^ent to bn effectivn en Sontr.T.ber 
Plst, .lyyi. 

K;>;}i.:'''T.'^-'r) that t])? foreeojnr rec-uost to ?i;?r-!i;ni the head leane bo 
aporovf>a sub/ject tc Iho docinicMts of :!r:^)igii!:!ei\t bein^ satisfactory to 
Cn rpor.iticn CourmoJ. ." 

Your P.o'.rc^ 

rft;CDi<M].':!n3 tho fore-f^olnrc recommendation of the Supervisor oj' Property and 
Inourancu bs adopted. 

[NFORMATION 


3, 


Demolitions 


SuperviPo:i: of Propertv and Insurance roports as follows: 

"I havv'!' vrrt and OK-oned qnotrtions from various contractors for 

ij-'sao.T iti or> f^f the rt rncturGS listr^d belon' and have awarded the 
Cf-Tiitrac ts to the low biddcis an notod: 


J), I . ■ 


6L 


■.^st 

:i .'~>t r 

. 17, Elk. 

. .1 90 


! 'tc.i i t 

iia.':'> r.iiiithc 

) ).i.v'r:v,-.xon Si te 

p r e; > i: at i on p j o r 

to , I e , scm* Iv/C 

June iV?! auth. 

of V,t< I. Lo 
markot aft<.>r ro~ 
?.onina , 

P r o\' i n c i al Co u r t s 
(Vrnc Oliver) 
Comp I, ox 


Successful 
Bidder 


Ci-ly to 
Pa\' 


Codf> No. 


L-i tchf leid Dul- $ 1,000.00 9407-182 
Iclo?. j nn Ltd. 


P.J.Blackall $ 5,645.00 . 442-1209 


. . . Cont'd. 
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238-242 Main St. 
Lot 8, Blk. 5, 

D. L. 196 

;iemoval of Found- 
ations of former 690 

E. 5th Ave. (Freme 
bldg. already demo- 
lished) Lots 10 A- 
L2A,Blk.86, D/L264A 

202-204-206-208- 
220-224 Main St. 
210-218 Powell St. 
Lots 1 to 5, Blk. 5 
D.L. 196 

Demolition of 
Warehouse 
Waterlot 3656 - 
South Side 
of False 
Creek 

Demolition of 
Frame Building 
on Portion of 
Old V. I. E. W. 
Property - 
S/S False 
Creek 


Provincial Courts 
(Vancouver) 
Complex 

Advance Purchase 
Redevelopment 
Project 3, Item 2, 
B/A P.M.May 14/71 
R/C May 18/71 


Provincial 
Courts 
(Vancouver) 
Complex 


False Creek 
Redevelopment 
Item I, Board 
of Administration 
P/M May 17/71 
R/C May 18/71 

False Creek 
Redevelopment 
Board of 
Administration 
P/M May 14/71 
R/C May 18/71 


Paul 
Bulych 


Bob 

Columbus 


1,835.00 442-1209 


3,950.00 531/1154 


Phil $16,420.00 442-1209 

Schmidt 


Johnston % 3,000.00 4950/701 

Terminals 

Ltd. 


Beaver $19,800.00 4950/701 

Demolition 

Company 

Ltd. 


The above contracts have been confirmed by the Board of Administration 
and are reported to Council for information" 

Yours Board submits the matter to Council for Information. 


CONSIDERATION AND RECOMMENDATION 

9. Sale: Champlain Heights 

Situated Nassau and Argyle Streets 

The Supervisor of Property and Insurance reports as follows: 

"An offer has been received from Wall & Redekop Realty Limited 
onj behalf of the Vancouver Buddhist Church to purchase Lot 
17'i, Blk. 3, D.L. 735 and 728, Fraserview, Zoned RS-1 City- 
owhed lands for consolidation with the existing church site 
to the East. 

The City property is a former park site which was created as part 
of :the Fraserview Housing Subdivision. By request of the City, 
spiscial legislation has removed the parks designation from these 
sites, and they may now be marketed. The site in question is 
approximately 22,000 square feet, however due to its odd shape, 
it can only be subdivided into 2 residential lots with a 
triangular residual portion being retained by the City as a 
possible ornamental boulevard. 

The Director of Planning has been advised of this offer and 
recommends that the site be released for direct sale to this 
group inasmuch as it will overcome the maintenance problems 
that would have been generated had the lands been subdivided 
for residential use. The offer to purchase is in the amount 
of $34,700.00 and is considered to represent fair market value 
for the site." 


cont'd. 


15o 


Board of Actainistrat ion, October l5, 1971 ••. (PROPERTY MATTERS -7) 
Clause #9 continued ; 

CONSIDERATTOM 

The sale ol Lot 17, Bloc?: 3, D.L. 735 & 738 Frarierview to Wall and Redakop 
Realty Limited, on behalf ol' the Vancouver Buddhist Church is placed bol'ore 
Covncil for their consideration. In the event Council gives this ol.t'er 
favovu'able consideration, it is 

P ECOMr- EMPyp 

That the lot be sold in the amo\mt ol $314,700.00 on City terms at 9^, 
subject to the follovriLng conditions: j 

(1) consolidation with Lot A, Block 3, D.L. 735 & 728, the existing 
church site to the East; 

(2) that an option in favour of the City be granted for a period of 
15 years enabling tlin City to repurchase its properties at the 
sale price in the event the site is used for other than chiirch 
purposes . " 

Your Board submits the foregoing report of the Supervisor of Property & Insurance 
for consideration and recommendation. 



< 
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CITY OF VANCOUVER 

REGULAR COUNCIL MEETING 

A Regular meeting of the Council of the City of Vancouver was 
held on Tuesday, October 25, 1971, in the Council Chamber, at 
approximately 9:30 A.M. 

PRESENT ; His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, Hardwick, 
Linnell, Phillips, Rankin, Sweeney and 
Wilson 

CLERK TO THE COUNCIL ; R. Thompson 

PRAYER The proceedings in the Council Chamber were opened with 
prayer . 

ACKNOWLEDGEMENT His Worship the Mayor acknowledged the presence 

in the Council Chamber of students from 
Vancouver City College, under the direction of 
Mrs. Coats, and from Lord Selkirk School, under 
the direction of Mrs. Potts. 

'IN CAMERA' MEETING 

The Council agreed to an 'In Camera' meeting later this day. 

ADOPTION OF MINUTES 

MOVED by Aid. Broome, 
SECONDED by Aid. Sweeney, 

THAT the Minutes of the Regular Council meeting (including 
'In Camera'), dated October 19, 1971, be adopted. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Broome, 

THAT this Council resolve itself into Committee of the Whole, 
His Worship the Mayor in the Chair. 

- CARRIED 

UNFINISHED BUSINESS 

1. Control of Oily Wastes; 
Myer Franks Ltd. 

The Council considered the License of Myer Franks Limited in 
respect of operation at 1100 Grant Street, and the failure to 
effectively control the discharge of oily wastes. The Company was 
given the opportunity of appearing before Council to show cause why 
its License should not be suspended. In this regard, the Board of 
Administration reports of October 1, 1971, and October 20, 1971, 
were before Council.' 

A request was received from the Solicitors for the Company 
that a deferment of two weeks be granted to allow the time to 
prepare a submission. 


(cont'd) 
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UNFINISHED BUSINESS (cont'd ) 

Control of Oily Wastes: 
Myer Franks Ltd. 

MOVED by Aid. Hardwick, 

THAT a deferment of two weeks be granted on the understanding 
that the matter then will be dealt with peremptorily. 

- CARRIED 

DELEGATION MATTERS 

It was agreed to defer the following matters pending the 
hearing of delegations later this day: 

(a) Bicycle Routes. 

(b) Pollution of False Creek 

(c) Licensing of Laundromat in 
South Granville Area 


COMMUNICATIONS OR PETITIONS 

1. Televising Council Meetings: 
Channel 10 


A request was received from Channel 10 Cablevision that 
permission be granted to televise the Regular meetings of City 
Council . 

MOVED by Aid. Hardwick, 

THAT the matter be referred to the City Clerk for report to 
Council in respect of details involved in granting this permission 
and the Company be invited to appear before Council in further 
explanation when the City Clerk's report is considered. 

- CARRIED 

2 . Charter Amendments 

The Council considered report of the Corporation Counsel under 
date October 22, 1971, in respect of seeking Charter Amendments 
at the forthcoming meeting of the Legislature. 

In respect of Hotel, Motel License Fees it was noted that the 
Corporation Counsel has communicated with the appropriate authorities 
in Victoria regarding the granting to the City of Vancouver of the 
same authority as now applies to other Municipalities and set out in 
the Municipal Act. 

MOVED by Aid. Phillips, 

THAT the proposed Charter Amendments set out in the aforemen- 
tioned report of the Corporation Counsel be approved and the 
Corporation Counsel be authorized to take all necessary steps in 
connection therewith. 

- CARRIED 
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COMMUNICATIONS OR PETITIONS (cont'd ) 

3 . Local Federal Programmes 
re Unemployment 

The Council received a communication from the Executive Director 
of the Canadian Federation of Mayors and Municipalities setting out 
the position of the Federation in regard to certain Federal programmes 
in regard to the matter of unemployment, particularly in regard to 
"Local Initiatives Programmes" 

MOVED by Aid, Wilson 

THAT the City Council endorse the position of the Canadian 
Federation of Mayors and Municipalities as submitted by the Executive 
Director's letter of October 21, 1971, except that in respect of 
the following extracted from the C.F.M.M. submission: 

"We appeal therefore to all municipal councils to 
indicate their willingness to absorb the overhead 
and materials costs of their projects funded under 
this pBogramme . " 

the following be added 

"within limits to be determined by the municipalities." 

FURTHER THAT copies of this action of the Council be furnished 
to the Federal Minister of Finance, Minister of Municipal Affairs 
and the Canadian Federation of Mayors and Municipalities. 

(Tabled) 

MOVED by Aid. Sweeney, 

THAT the whole matter be tabled for one week. 

- CARRIED 

BOARD OF ADMINISTRATION AND OTHER REPORTS 

A . General Report, October 22, 1971 

Works and Utility Matters 

MOVED by Aid. Broome, 

THAT the report of the Board of Administration (Works and 
Utility Matters) , dated October 22, 1971, be adopted. 

- CARRIED 

Social Service and Health Matters 

MOVED by Aid. Hardwick, 

THAT the report of the Board of Administration (Social Service 
and Health Matters), dated October 22, 1971, be adopted. 


CARRIED 


/5f 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
Building and Planning Matters 

Federal Government: New Downtown 
Office Building (Block 56) Clause 3 

MOVED by Aid. Broome, 

THAT this Clause be received, and the Board of Administration 
prepare a memorandum of facts for Council in respect of this 
Government project, which facts can be included in an appropriate letter 
to be forwarded by His Worship the Mayor to the appropriate Federal 
authorities urging the project be accelerated. 

- CARRIED 

Balance of Building and Planning Matters 

MOVED by Aid. Linnell, 

THAT, in respect of the report of the Board of Administration 
(Building and Planning Matters), dated October 22, 1971, Clauses 
1, 2 and 4 be adopted. 

- CARRIED 



Finance Matters 

Grants Equal to Taxes on Hospital 
Property not Eligible for Tax 
Exemption under the Charter (Clause 1 ) 

The Board of Administration submitted a report of the Director 
of Finance advising of requests from St. Vincent's Hospital and 
Holy Family Hospital for grants equal to taxes on their properties 
not presently used for hospital purposes. It is stated the 
hospitals have no source of income from which to pay these taxes, 
and the Regional Hospital District has advised that the properties 
will be used for major hospital development. 

MOVED by Aid. Wilson, 

THAT grants equal to General, School, Hospital and Municipal 
Finance Authority levies on hospital properties not exempt from 
taxation under the Vancouver Charter be approved as follows: 

St .Vincent's Hospital 
Lots 1 & 2/818/526) $6,223.71 
Roll NO. 56/7294/00) 

Lot B/1009/526 ) 
Roll NO. 58/4402/15 ) 

Holy Family Hospital 
Lot 5/B/328 $4,089.34 
Roll NO. 369/237/822/95 


- CARRIED BY THE 

REQUIRED MAJORITY 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Finance Matters (cont'd ) 

Grant: Gastown Workshop 
St. James Church (Clau se 2) 

Consideration of this Clause was deferred pending the hearing 
of a delegation later this day. 

Champlain Heights Park Sites (Clause 3 ) 

The Board of Administration submitted a report of the Director 
of Finance on communication from the Park Board in respect of park 
sites in Champlain Heights, i.e. 

Payment for golf course extension (108.7 acres) 

Five acre lookout park 

5.6 acres of strip parks 

After hearing the Board's views on these matters the Council 
on June 22, 1971, adopted the recommendation 'that the present 
policy of charging the Board market value for park sites in Champlain 
Heights be reiterated'. A further resolution has been received from 
the Park Board as follows: 

"Advise City Council that the Park Board still objects 
to paying market value for the park sites in Champlain 
Heights, but as a solution to the problem, the Board 
requests City Council to defer payment for the 119.3 
acres of new parks as noted above until the next Five 
Year Plan funds for park purchase become available, 
and that the price to the Board be fixed at the noted 
market evaluation, and further, that if City Council 
agrees then the Park Board agrees to develop neighbour- 
hood and strip parks in Champlain Heights to keep up 
with residential development using present park 
development funds." 

Further information is given by the Director of Finance, and 
the following is suggested: 

"That the Director of Firance include allocations from the 
1971-1975 Capital Plan for Council approval in the 1972 
Basic Capital Budget as follows: 

1. (a) From the Park Sites Acquisition Fund 

$308,000 to purchase the strip parks as shown 
under Table I of the Park Purchase Plan approved 
by Council on December 15, 1970 and reiterated 
by Council on June 22, 1971. 

(b) Any balance remaining in this Fund at December 31, 
1975 be applied firstly to the purchase of the 
lookout park site, and secondly to the purchase 
of the golf course site shown under Table II of 
the Park Purchase Plan approved by Council on 
December 15, 1970 and reiterated by Council on 
June 22, 1971. 


cont ' d . 


A/ 

i6± 

Regular Council, October 26, 1971 6 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 
Finance Matters (cont'd ) 

Champlain Heights Park Sites (clause 3 cont'd ) 

II . From the Park Development Fund 

$100,000 for the development of the strip park 
sites included in Table I as above.' 

The effect of this would be to defer the major portion of 
Park Purchase to the next 5 Year Plan as requested by the 
Park Board." 

MOVED by Aid. Linnell, 

THAT the foregoing suggestions of the Director of Finance be 
approved . 

- CARRIED 

City of Port Alberni Request 
re Business Tax (Clause 4) 

MOVED by Aid. Adams, 

THAT this Clause be approved and therefore the communication 
from the City of Port Alberni be received for information. 

- CARRIED 

Grant in Lieu of Taxes: 
Y.W.C.A. (Clause 5) 

It was agreed to defer consideration of this Clause pending 
hearing of a delegation as requested. 


Vancouver Art Gallery: 

Additional Grant Requests (Clause 6 ) 

The Board of Administration advised of additional grant requests 
from the Vancouver Art Gallery as follows: 

1. Items included in their 1971 grant request not approved 
by Council. 

(a) Provision of funds for a staff pension scheme $1,650 

(b) Additional staff - Registrar 7,000 

(c) Additional staff - Librarian 2,000 


$10,650 


2. Additional items requested. 

(a) Increase custodial guards from one to two $ 4,000 

(b) Metal gates between exhibition galleries 2 , 200 

$ 6,200 


Total amount of additional funds requested $16,850 


cont 


U2. 


Regular Council, October 26, 1971 



BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
Finance Matters (cont'd ) 
Vancouver Art Gallery: 

Additional Grant Requests (Clause 6) cont'd 

The Board had submitted a report on these matters from the 
Director of Finance. 

MOVED by Aid. Phillips, 

THAT the amount of $1,650 be approved for provision of funds 
for staff pension scheme . 

- CARRIED BY THE 
REQUIRED MAJORITY 

MOVFilD by Aid. Phillips, 

THAT the amount of $4,000 be approved for increase in custodial 
guards from one to two. 

(Def erred ) 

MOVED by Aid. Linnell, 

THAT no further action be taken on the balance of requests of the 
V^ancouver Art Gallery pending the hearing of a delegation, per request 
.'received . 

- CARRIED 

The Council recessed at approximately 10-55 a.m. and held an 
'In Camera' meeting in the Mayor's Office following which the Council 
recessed at approximately 12 noon to re-convene in Open Council at 
approximately 2 o'clock. 

The Council reconvened in the Council Chamber at approximately 
2:00 P.M., still in Committee of the Whole, with His Worship the 
Mayor in the Chair and the following members present: 

PRESENT : His Worship the Mayor 

Aldermen Adams, Bird, Broome, Hardwick, Linnell, 
Phillips, Rankin, Sweeney and Wilson 

ABSENT: Alderman Calder 


DELEGATIONS AND UNFINISHED BUSINESS (cont'd) 

2 . Bicycle Routes 

The Board of Administration, under date of September 10, 1971, 
reported on a communication from the B.C. Cycliufj- Association 
requesting consideration be given to establishing certain signed 
bicycle routes within the City. A plan setting out proposed routes 
was furnished by the Board of Administration, together with a 
communication from the Chief Constable advisinjg there is no reason 
to ob.ject from a traffic safety point of view insofar as proposed 
routing is concerned. 

A representative of the Association appeared and submitted a 
brief . 

MOVED by Aid. Phillips, 

THAT the signing and designation of bicycle routes in the 
south-east section of the City, on a one-year trial basis, be 
approved as a project for submission for consideration under the 
new Winter Works Project Scheme, failing which the proposal be 
referred for consideration when the 1972 budget is under review. 


- CARRIED 
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DELEGATIONS AND UNFINISHED BUSINESS (cont'd ) 

3 . Pallution of False Creek 

The Board of Administration submitted a report dated 
October 1, 1971, in regard to pollution problems mentioned by 
SPEC organization in regard to the False Creek area. Details 
are set out of progress being made by companies 
involved, A representative of the Burrard Division of SPEC 
appeared and submitted a brief dated October 26, 1971, con- 
cluding with various proposals. The representative submitted 
a lengthy petition against pollution in the False Creek and 
Sunset Beach areas. 

Representatives of Canron Limited and CP Rail (Transport) 
Limited appeared and submitted briefs dated October 26, 1971, 
advising of the action of their companies on the pollution 
question , 

MOVED by Aid, Bird, 

THAT the various briefs submitted be received and the 
contents noted; 

FURTHER THAT copies of these briefs be furnished to the 
Greater Vancouver Regional District for information, 

- CARRIED 

4, Licensing of Laundromat in 
South Granville Area; 
Busy Bee Cleaners 


The Board of Administration, under date of October 1, 1971, 
advised the Council that certain cleaning establishments in the 
area near 67th Avenue and Granville Street have submitted a 
communication of concern over the possibility of a license 
application for a cleaning and laundromat store in the area. 
At that time the Council instructed that should such a license 
application be filed, the application be brought to the Council's 
attention . 

A representative of certain laundromat and dry cleaning 
stores in the area appeared advising the area is well served 
at the present time and that there is no need for an additional 
establishment, A representative of the Busy Bee One Hour 
Cleaners appeared in support of the application for a license 
to operate at 8388 Granville Street and filed a brief dated 
October 25th, The company advised the establishment will not 
be a laundromat but a dry cleaning plant, 

MOVED by Aid, Adams, 

THAT the License Inspector be instructed to issue the 
license requested by the Busy Bee Cleaners, provided the 
application is in order, 

- CARRIED 

DELEGATIONS AND 
BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Finance Matters (cont'd ) 

Grant: St, James Church 
Gastown Workshop (Clause 2) 

The Board of Administration, under date of October 22, 1971, 
reported in its Finance section on a grant application by 
St, James Church Gastown Workshop, The Director of Social 
Planning/Community Development when considering this matter 
previously, recommended a grant of $3,500, of which $1,750 may 
be recoverable under the Canada Assistance Plan, When the 
matter was considered previously the Council did not take action 
to approve. 


cont 'd , 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Grant: St. James Church 
Gastown Workshop (cont'd ) 

The organization is now asking for reconsideration of the 
grant application and in this regard Mrs, May C. Gutteridge 
appeared in support, and filed a brief, asking for a grant of 
$5,000 to assist in continuing their work. The Board of Admin- 
istration points out that the taxes owing on the property are in 
the amount of $4,705 including interest and penalty, 

MOVED by Aid, Broome, 

THAT a grant of $3,500 be approved for this organization 
in connection with their Workshop operation at St, James Church 
of which one-half may be recoverable under Canada Assistance 
Plan, subject however to the Director of Finance ensuring there 
is no irregularity existing after checking this grant with the 
tax position on the property, 

- CARRIED BY THE 
REQUIRED MAJORITY 

B. Personnel Matters, 
Supplementary, October 22 . 

MOVED by Aid, Adams, 

THAT, in respect of the report of the Board of Administration 
(Personnel matters. Supplementary), dated October 22, 1971, 
Clause 1 be adopted and Clause 2 received for information, 

- CARRIED 

C . Property Matters, October 22 

MOVED by Aid, Broome, 

THAT the report of the Board of Administration (Property 
matters), dated October 22, 1971, be adopted, 

- CARRIED 

D. Report of Standing Committee on 
General Purposes, October 14. 

MOVED by Aid, Broome, 

THAT the report of the Standing Committee on General 
Purposes, dated October 14, 1971, be received for information, 

- CARRIED 

E. Pedestrian Overpass: 
Cassiar/Highway 401 

The Board of Administration, under date of October 22, 1971, 
submitted the following report: 

V On October 19, 1971, Council heard delegations from the Hastings 
Sunrise Action CkDtmcil and the 4-01 Connaittee urging early action for a 
pedestri.'ui overpass across CnKslar Street to connect to the Provincial 
Government overpass across Hlghv.'ay AOl, ciu-rently under construction. 
Council resolved that "the whole matter be referred back for one week for 
report from the Board of Ad-xainintration on the best method and location 
for crofl.sing Cassiar Street in this general area, and the cost involved". 

YoT inl'ormation, previous considerations and decisions by City 
Council ai'o suiumarir-ed in the attached J^ppondlx. 

A curront r.'vJov of thlr; ninttor indJ.catos coiiiplotion of tlio 
Provxnci.ri Oovrrnipent ovorpnnr, ."croFiFi ili.rjJiwr.y ^0.1 will leave two basic 
choicer! fo.- pe'lo;;t7-;l an r ro:u!;i,n|";n of ('u;;r>:l.-ir .Street. 


cont 'd , 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Pedestrian Overpass: 
Cassiar/Highway 401 (cont'd) 

1. PEDESTRIM SIGNAL 

The existing pedestrian actuated signal at the intersection 
of Cassiar and Highway 4-01 is siiiilai* to pedestrian signals 
which are used at a number of locations throughout the City 
where school children and other pedestrians cross arterial 
streets. 

The two-wny vehicular volumes on this portion of Cassiar 
Street ( south of the freeway) average 600 vehicles per hour 
during the daytime, fmd 1000 and 1300 vehicles per ho^ur 
during the A.M. and P.M. iniah hours respectively. These 
volumes coarpare with rush hoiir volumes on the freeway (imder 
the Provincial overpasjt) of 2800 volilcles per hour, and are 
one-third to one-half as high as on many other arterial 
streets in the City. (It should also be noted that Cassiar 
Street at this location is a divided roadway, with a wide 
median sepai*ating two traffic lanes in each direction.) 

Pedestrian volumes across Cassiar at this location are 
relatively light, with counts taken during school crossing 
periods last Febru?iry showing from 10 to 20 children crossing. 
During the remainder of the day pedestrian volumes are gen- 
erally lighter still. 

In their petitions for an overpass, the residents in this 
area have expressed concern over the hazard to children 
standing in the restricted sidewalk area between the jimction 
of the two roadways wMle waiting for the "Wallc" indication 
at the signal. This potential hazard can be minimized by 
rt'locstir.g the cros3w?ilk across Cassiar Street 10 or 15 feet 
further soaxb. to provide a wider landing area, and by con- 
structing a protective barrier to reduce exposure to south- 
bound vehicles entering the freeway. This barrier could be 
placed adjacent to the chtiin link fencing that will extend 
from the crosswalk to tho Provincial Government overpass 
ramp. 

2. PEDESTRIAN OVERPASS 

In previous reports alternative locations for a pedestrian 
overpass in this vicinity were reported upon to Council, and 
the arrangement shown on the attached plan ia the moat practical 
location for an overpass across Cassiar Street. The overpass 
can be donigned to connect directly into the Provincial 
Government overpass, providing a simple extension to come 
to gtvtde at the wo^t side of Cassiar Street, just north of 
the lane south of Williain Street. 

The total cost of this oxtonsion of the overpass to cross 
Cassiar Stroot is ootim-itod at ^7^,000 (the previous ostimate 
for t}iis ?illgniuent was roportod to Council on July 27, 1971 
as ^73,000. Thin ofjtimato has now boon updated). This cost 
includes acquisition of tho property at the south west corner 
of Cassiar and William Streets, which is necessary to provide 
sxifficient space for the raraps. 

The Supei'visor of Property md Insurance advises that this 
property (3396 William Street) changed ownership in May of 
this year and tho new owner resides at this address. Until 
preliminary discussions can be held with the ov.Tior and his 
requirements and attitude to the acqiiisition of his property 
is known, the Supervisor of Property and Insurance is unable 
to accurately estimate the length of time required for the 
City to obtain vacant possession by negotiations. If an 


cont 'd . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Pedestrian Overpass: 
Cassiar/Highway 401 (cont'd) 

agreement satisfactory to both the City and the owner can 
be finalized quickly, vacant possession could be expected 
as early as two months after negotiations commence. It is 
noted that the Christmas holiday season would coincide with 
the latter part of the t\jo-inonth period and therefore the 
middle of January, 1972 shoul.d be the earliest that vacant 
possossion can be expected. However, depending on the 
requirements of the owner, possession by the City may be 
delayed up to several months after this date. 

The Corporation Counsel advises that vacant possession could 
be obtained by January 31, 1972 if expropriation procedures 
were invoked^, and a vesting order obtained immediately it 
became apparent during initial negotiations that there was 
no chance of an early agreement. 

It is estimated that the construction of an overpass could 
be complei-ed no sooner than a month and a half after this 
property becomes vacant. 

In reviewing the above two silternatives for pedestrian crossings 
of Cassiar Street, it is drawn to Council's attention that when this matter 
was first considered at the Official Traffic CoKimission in July, 1969 the 
traffic conditions ware similai', and the Engineering Department was not 
recommending an overpass. However, following representation by delegations 
and the above-noted concern regarding hazard to children standing on the 
sidewalk, the Official Traffic Commission recommended that "the Vancouver 
City Council maJce strong representations to the Provincial Government for 
an overpass in the vicinity of Cassiar and Highway /i-Ol". 

The Provincial Government subsequently agreed to construct an 
overpass, but only to cross Highway 4-01. 

The two current tilternatlves for crossing Cassiar Street as set 
out above are presented to Council for CONSIDERATION. 

(appendix referred to is on file in City Clerk's Office) 

MOVED by Aid. Rankin, 

THAT the Council proceed with the pedestrian overpass 
referred to in the Board of Administration report as item 2, 
at the estimated cost of $78,000. 

- LOST 

(by tie vote) 

MOVED by Aid. Broome, in amendment, 

THAT the Council proceed on the basis of the proposal 
in item 1 in the Board of Administration report under the 
heading 'Pedestrian Signal'. 

- LOST 

(by tie vote) 

(The amendment of Alderman Broome was put and lost) 
(The motion of Alderman Rankin was put and lost) 

MOVED by Aid. Phillips, 

THAT the whole matter be reviewed again for further report 
to Council after the Provincial Government overpass is completed. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

F. Parade and Street Closure: 
Vietnam Action Committee 

The Board of Administration, under date of October 25, 1971, 
submitted a report of the City Engineer on a request from the 
Vietnam Action Committee for permission to hold a parade and 
rally on November 6, 1971, in the downtown area, to protest 
Canadian complicity in the war in Indo-China. The 
organization wishes to appear to ask endorsation of November 6th 
as an International Day of protest against the war in Indo-China. 

It was agreed to defer this whole matter pending the 
hearing of a delegation. 

G. Single Transients: 
Continued Program 

The Board of Administration, under date of October 25, 1971, 
submitted the following report: 

"YOUR BOARD has received the following report from the Director 
of V/elfare Services: 


BA CKGROUND: 

On .September 2.^^, 1971, Council adopted a recommendation 
of the Board of Administration to continue the summer transient 
program until 31st of December 1971, subject to a monthly reviev; 
by Council. 

information:: ■ 

Duriji;'; tho laoiith of October, weekly totals of applica- 
tions throug}] tlic Youth Referral Trailer' have been 650, 550,350 
and 350. At the Single Men's Unit, applications have averaged 
160 per day of which 35 are held-overs from the previous day and 
could not be dealt with on the basis of current staff and space. 

The problem is particularly acute on Monday and Tuesday 
after tlie office is closed for the weekend. The addition of 300 
young men currently handled by the Youth Trailer to the weekly 
application load at 517 Hamilton (Single Men's Unit), is beyond 
the rcsouj^ces of the Single Men's Unit to deal with. 

R ECOMMENDATION: 

The Director of V/elfarc Services i^ecommends that: 

The Transient Program be continued for the month of 
November ar. authorized by Council on September 2ii, 1971, and be 
terminated on 30th November, 1971. 

YOUR nOARD RECOMMENDS that the foregoing recommendation of - 
the Director of Welfcire Services be adopted." 

MOVED by Aid. Hard wick, 

THAT the foregoing recommendations be approved. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

H . Grant: Metro Communities Council 

The Centennial Committee submitted for Council's consider- 
ation an application from Metro Communities Council for a grant 
of $700 in order to reconstruct its float which was damaged 
by vandalism while being stored at the Capilano Stadium. The 
Committee recommends a grant of $350.00 be made. 

MOVED by Aid. Broome, 

THAT a grant of $350.00 be approved for this organization 
accordingly, chargeable to the Centennial Fund appropriation. 

- CARRIED BY THE 
REQUIRED MAJORITY 

I. Additional Grant: 

1971 Grey Cup Committee 

The Centennial Committee, under date of October 26, 1971, 
recommended an additional grant of $2,000 be approved for the 
Grey Cup Committee, the amount to be chargeable to the 
Centennial Fund appropriation and in this regard submitted a 
communication from the Grey Cup Committee Chairman setting out 
the reasons therefor. 
MOVED by Aid. Rankin, 

THAT the Board of Administration be requested to submit 
a report on grants made to the Grey Cup Committee to date 
in order that this request may receive further consideration 
at the next meeting of Council. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Broome, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid. Broome, 
SECONDED by Aid. Wilson, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOTIONS 

1. Allocation of lands for Highway Purposes 
S/S 1300 block Franklin Street 


MOVED by Aid. Rankin, 
SECONDED by Aid. Hardwick, 

THAT WHEREAS the registered owners have conveyed to the 
City of Vancouver, for highway purposes, the following 
described lands: 

1. South 10 feet of Lot 7, Block 6, Subdivision "B", 

District Lot 182, Group 1, New Westminster District, 
Plan 186 

AND WHEREAS it is deemed expedient and in the public 
interest to accept and allocate the said lands for highway 
purposes ; 

BE IT THEREFORE RESOLVED that the above described lands 
so conveyed be, and the same are hereby accepted and allocated 
for highway purposes, and declared to form and constitute 
portions of highway . 


- CARRIED 
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MOTIONS (cont'd) 

2 . Business Tax Rate 

Notice was given of the following motion at the Council 
meeting on October 19th: 

MOVED by Aid. Bird, 
SECONDED by Aid. Wilson, 

THAT WHEREAS the Business Tax rate of taxation was seven per cent; 

AND WHEREAS in 1968 the rate was increased to eight per cent; 

AND WHEREAS there has not been a study, by Council, for some 
time, of the relationship of the Business Tax with the Property Tax; 

THEREFORE BE IT RESOLVED THAT the Board of Administration review 
the present Business Tax rate for report, and the advisability of an 
upward rate adjustment. 

(referred) 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT the foregoing motion be referred to the Board of 
Administration for report to the next meeting of the Standing 
Committee on Finance. 

- CARRIED 

3. Fire Potential in Frame Structures 
in RM-3 and RM-4 Zones 


The following Notice of motion was submitted at the 
Council meeting on October 19th by Alderman Hardwick, seconded 
this day by Alderman Linnell: 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT WHEREAS citizens have expressed concern about the 
potential spread of fire in frame structures in RM-3 and RM-4 
zones ; 

AND WHEREAS public interest has been expressed about the 
fire safety in structures over 100 feet; 

THEREFORE BE IT RESOLVED that a sub-committee of the 
Planning and Development Committee be established to meet with 
the Fire Chief and other relevant Civic department personnel 
to review allegations and recommend to Council appropriate 
policy changes. 

(referred) 

MOVED by Aid. Bird, 
SECONDED by Aid. Rankin, 

THAT the subject matter of the foregoing motion be referred 
to the Fire Chief for consideration and report through the 
Standing Committee on Planning and Development. 

- CARRIED 


At this point the Council observed a short recess and 
held an 'In Camera' meeting in the Mayor's Office. The Council 
continued in open session thereafter. 
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MOTIONS (contM ) 

4. Housing Developments and 

Contributions toward Social 
and Recreational Services 

The following Notice of Motion was submitted by Alderman 
Linnell at the meeting on October 19th and seconded this day 
by Alderman Wilson: 


MOVED by Aid. Linnell, 
SECONDED by Aid. Wilson, 

THAT WHEREAS in the past certain public housing developments 
have been constructed in Vancouver without accompanying developments 
of social and recreational facilities and programs (Raymur and 
Skeena Terrace are examples); 

AND WHEREAS the Federal-Provincial Partnership recently has agreed 
to share in the capital costs of the Thunderbird Neighbourhood Services 
Centre in the amount of $54,219.00 because of its proximity to Skeena 
Terrace and Beulah Terrace; 

THEREFORE BE IT RESOLVED THAT City Council endorse the principle 
of Federal-Provincial sharing in the capital costs of Community 
Services Centres and Neighbourhood Services Centres in areas adjacent 
to public housing developments; 

AND BE IT FURTHER RESOLVED THAT City Council specifically request 
the Federal-Provincial Partnership to share in the capital costs of 
the Strathcona Neighbourhood Services Centre and the new proposed 
Riley Park Community Centre because of their proximity to existing 
public housing developments; 

AND BE IT FURTHER RESOLVED THAT City Council request that Federal, 
Provincial and Vancouver Civic Officials work co-operatively to 
formulate policy providing for the capital funding of social and 
recreational facilities likely to be required as a result of new 
public and private housing developments in the South-East Sector 
(Champlain Heights). 

The motion was put and, - CARRIED 

5 . Ships Passenger Terminal 

The following Notice of motion was submitted at the 
Council meeting on October 19, 1971: 

MOVED by Aid. Wilson, 
SECONDED by Aid. Bird, 

THAT WHEREAS there has been a large increase in special cruises 
by shipe operating in and out of Pacific Ports; 

AND WHEREAS the Port of Vancouver is sadly lacking an ships passiMi- 
ger terminal facilities; 

AND WHl'lREAS a modern typo of I'assonger T(>rminal, m an aoceMsiblc 
and contra] location, can qoncrato troiuondous int:<M-o.sl by local 
residents in their Harbour and hoconie a major aMraction in our t'lty; 

THEREFORE BE IT RESOLVED THAT City Council rocfuest thc^ newly 

appointed Vancouver Harbour Commission to give consideration to the 

development of a Ships Passenger Terminal such as is found in major 
World Ports. 

The motion was put and, - CARRIED 
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MOTIONS (cont 'd) 


6 . Trees on Downtown Streets 

The following Notice of motion was submitted at the 
Council meeting on October 19th by Alderman Broome, seconded 
this day by Alderman Linnell and, by agreement of the Council 
was changed and now reads as follows: 

MOVED by Aid. Broome, 
SECONDED by Aid. Linnell, 

THAT Council adopt in principle the planting of trees 
on downtown streets rather than trees in moveable tubs, and 
that the Board of Administration be instructed to have the 
City Engineer, with advice from the Park Board, report back 
as to the feasibility of implementing this policy, together 
with cost estimates based on an annual program. 

The motion was put and, - CARRIED 


Gastown Beautif ication Project: 
Progress 


Alderman Phillips referred to Board of Administration 
'Enquiry' report dated October 20, 1971, in the matter of pro- 
gress regarding the Gastown Beautif ication Project, and referred 
to part of Council resolution of July 13th as follows: 

"(c) Council instruct the Director of Planning to make 

application to the Provincial Government for Federal 
urban renewal funds to the extent of $35,000 for the 
renewal of Maple Tree Square, also for matching funds 
to the extent of $35,000 from the Provincial Government. 
These monies to be matched by $35,000 committed by the 
City to a total funding of $105,000 for the first year 
of a five-year program of financial assistance offered 
by the Province for Gas town/Chinatown . 

Council approve as necessary the advancement to the 
extent of the above Federal/Provincial contribution, in 
the sum of $70,000, from funds authorized for beaut i- 
fication projects within the 1971-75 Five-Year Plan, 
pending receipt of formal senior-government approval; 

(d) No work be commenced pending receipt of the required 
contributions from the Senior Governments." 

The Alderman felt these actions of Council were contrary 
and should be clarified. 


ENQUIRIES AND OTHER MATTERS 


Alderman Sweeney - 
Abandoned Cars on 
Streets 


referred to abandoned cars on the 
streets and in particular of a com- 
plaint respecting an abandoned car 
in front of a home. The Alderman 
suggested the matter be referred to 
the Police Commission for report on 
the general question and that the 
Commission be asked to enquire into 
the action being taken by the City of 
New Westminster on the subject. 


His Worship the Mayor directed 
accordingly . 


cont 'd . . . 
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ENQUIRIES AND OTHER MATTERS (cont'd) 

Gastown Beautif ication Project: 
Progress (cont 'd) 

MOVED by Aid. Phillips, 
SECONDED by Aid. Bird, 

THAT when formal approval is received from the two Senior 
Governments in respect of their participation in this project, 
action be commenced to proceed with the project, and that this 
latest resolution of Council be in clarification of the present 
status of the matter. 

- CARRIED 

Alderman Phillips referred also to the statement in the 
'Enquiry' report that "The Engineering Department is now proceeding 
with those detailed designs which were contingent on the general 
design of the planning consultant. Those detailed designs such 
as water and others that were not contingent on the general design, 
have been completed for some time and construction could proceed 
immediately on these". 

The Alderman requested the Board of Administration report 
to the next Council meeting on those items which have been com- 
pleted for some time and construction could proceed immediately. 

His Worship the Mayor directed accordingly. 


Alderman Rankin - asked the Council to consider further 

Halloween, 1971 the matter of Halloween observance 

on Saturday rather than Sunday, being 
an action taken by Council recently. 

After due discussion no change was 
made in the previous instruction that 
the public be encouraged to observe 
Halloween on Saturday this year. 


NOTICE OF MOTION 

1 . Leasing of Apartments and Houses 

The following Notice of Motion was submitted and 
recognized by the Chair: 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Rankin, 

THAT WHEREAS several housing units in the Co-op project 
in Champlain Heights are to be purchased for public housing, 
an innovation consistent with policy of decentralizing public 
housing ; 

AND WHEREAS according to recent C.M.H.C. reports vacancy 
rates in the City have increased; 

RESOLVED THAT the Board of Administration report on the 
feasibility of leasing existing apartments and houses to 
augment the supply of public housing and senior citizen 
housing . 

(notice) 


The Council adjourned at approximately 5:00 P.M. 

*** 
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RECOMMENDATIONS : 

1. Closing Lane North of 11th Avenue 

West of Main Street, Blk. 31. D.L. 302 

The City Engineer reports as follows :- 

"The Ukrainian Orthodox Church on the south side of 10th Avenue 
immediately west of the lane west of Main Street are redeveloping their site. 
Efforts have been made to acquire property to provide a lane in the block. 
The other o\mers are not prepared to dedicate their lands for lane purposes 
as they feel a lane would be detrimental to their development. The other 
owners who would be required to dedicate are the Mount Pleasant Baptist Church 
and the Roman Catholic Church (St. Patrick^s). 

The Ukrainian Orthodox are prepared to dedicate the east 6* of their 
property in order to bring the lane west of Main Street to a full 20* in width 
in exchange for the surplus portion of lane at the rear of part of their 
property. The remaining property abutting the present lane is owned by the 
Canadiein Legion and is used as the parking area for their Legion on Main Street, 
The Legion is prepared to purchase the lane north of their property. Both 
parties agree to grant a public utility ea.sement over the rear 10' of their 
properties. 

I RKCOMME'ID tliat the lane north of 11th Avenue west of the lane west 
of Main Street be cloned, stopped up an,d conveyed to the abutting owners 
subject to the following condii tions:- 

A. (l) The portion of lane at the roar of Lots 5 and A, except the south 

8*, bo Kubdivided with the remainder of tlie property owned by the 
Ukrainian Orthodox Cliurch in such a manner that the east 6' of 
Lot A will be dedi cated for lane and the balance consolidated i.nto 
one parcel. 

(2) The City be granted a public utility easement over the south 10' 
of the parcel so created. 

(3) As the City will acquire more lane than is conveyed, there will be 
a straight exchange of lands. 

B, (1) The portion of lane 8' in. width at the rear of Lots I and H be 

consolidated with the remainder of Lots I and H to form one parcel, 
and a lO-foot public utility easement to be granted the City over 
the north 10' of the new parcel. 

(2) The value of the 8-foot strip bo placed at $1,000.00 in accordance 
with the recommendation of the Supervisor of Pz-operty & Insurance." 

Your Board RECOMMENDS the foregoing re^Dort of the City Engineer 
be adopted. 


2. Execution of Modification of Option to Purchase 
Portimof Block "C", DL 753, Gp 1, N.W.D., Plan 
821 (3333 Commercial Drive) 

The Corporation Counsel reports as follows: 

"As a condition to the granting of a development permit in 
respect of the above premises, the applicant was required 
to give the City an option to purchase the westerly ten 
feet of the above property for future lane widening purposes. 
This option in favour of the City was drawn and regis- 
tered as a first charge agDinr.t the proi_)erty. The present 
ovmer, Carolina Enterprises Ltd., has been required to 
secure repayment of a portion of the purchase price of thi.s 
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Clause 2 Continued 


property by a second mortgage in favour of Michael George 
Schmoeller. The mortgagee wishes to have a charge on the 
v.'hole of the property including the westerly ten feet, but 
the option agreement does not make a provision for such an 
arrangement . 

The agent for the mortgagee has suggested that the option 
be modified to provide that the owner may grant a second 
mortgage over the whole of the area, including the option 
area, on the condition that if fteCity should exercise its 
option, the second mortgagee vjould agree to provide the City 
with a discharge of the mortgage for the optioned area. 

A similar application was presented on behalf of the first 
mortgagee of this same piece of property. Credit Foncier 
Franco-Canadien. Council acceded to Credit Foncier 's 
request by its resolution of 21 September 1971. 

The net effect is that the City's legal position is unchanged, 
but as this document requires formal execution it is recom- 
mended that the Mayor and the City Clerk be authorized to 
execute the appropriate agreement to embody the foregoing 
arrangement between the City, the owner, and the mortgagee." 

YOUR BOARD recommends that the foregoing report of the Corporation 
Counsel be adopted. 


FOR ADOPTION SEE PAGE[S) ..-.! 
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SOCIAL SERVICE AND HEALTH MATTERS 


RECOMMENDATION 


1. 


Welfare & Rehabilitation Department 
- Temporary Staff 


Your Board has received the following report from the Director of 
Welfare Services. 

"On August 24, 1971, City Council approved the new structure of 
the reorganized Department, and a staff complement of 228% 
positions comprised of 201*2 permanent City positions and 27 
positions provided by the Provincial Government. 

In recognition of the time involved in classifying positions 
and filling the newly approved permanent positions City Council 
on September 28, 1971 approved the extension of 59 temporary 
positions only until the permanent positions were posted and 


Effective implementation of the many new systems in the re- 
organized Department will necessitate a degree of position 
overlapping, and it is therefore requested that approval be 
given to extension of the following positions to the end of 
December 1971. 


All of these temporary positions will not be required for the 
full period and will be phased out from now until December 31, 


The Comptroller of Accounts advises that sufficient funds are 
available in the current Departmental budget and agreed Provincial 
cost sharing will continue. 

niis report has been discussed with the Business Manager of the 
Municipal and Regional Employees' Union and he concurs. 

I would recommend that the above listed extension of temporary 
positions be approved, and it be left to the Board of Administration 
to establish a phasing out program. " 

Your Board RECOMMENDS that the foregoing recommendation of the 
Director of Welfare Services be adopted. 


filled. 


Clerk Typist I 

Social Service Assistant I 


8 


2 


10 


1971. 
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BUILDING AND PLANNING MATTERS 

RECOMMENDATIONS 


L. City-Owned Land: Smith-Haro 

Connector (Lot A, Block 6, D.L. 185) 

The Director of Planning, in his capacity as Chairman of the Technical 
Planning Board, reports as follows: 

"The City-owned site created by the Smithe-Haro Diversion was the 
subject of a Board of Administration report recommending subdivisio 
re2oning and sale of the Smithe-Haro Diversion property. Council 
approved the report on June 23rd, 1970. 

In a Board of Administration report of June 11th, 1971, Council wa; 
advised that Mr. Leighton, on December 17th, 1970, had requested 
Council to hold up sale, rezoning, etc. of this property. By 
letter dated April 28th, 1971, Mr. Leighton further advised that 
the proposed co-operative development of the International Centre 
was unlikely to come to fruition. Council on June 15th, 1971 
therefore resolved: 

'THAT Council now instruct the Director of Planning and 
Civic Development to complete the application for rezoning 
of the .7 acre City-owned Haro diversion property to CM-2 
Commercial, and that the Supervisor of Property and Insur- 
ance be instructed to complete marketing of the property, 
all as approved by Council, June 23rd, 1970.' 

On June 29th, 1971, the Director of Planning and Civic Development 
made application to rezone the west portion of the property from 
P-1 Parking District to a CM-2 Commercial District and referred 
the application to the Technical Planning Board and the Town 
Planning Commission. 

On July 30th, 1971, the Technical Planning Board approved the 
application. 

When the rezoning application was presented to the Town Planning 
Commission, there was some concern with respect to the shortage 
of public open space in the Downtown and that the P-1 zoned por- 
tion of this site would provide an attractive open space. 

The Town Planning Commission on August 6th, 1971 resolved: 

•THAT the application be not forwarded to Public Hearing, 
but that it be referred back to the Technical Planning 
Board to study the use of either the triangular area or, 
if possible, the whole area extending to Burrard Street, as: 

(a) preferably an open space or mini-park or, if this 
is not possible 

(b) stipulate during the sale of the property that sub- 
sequent development should retain the triangular 
portion as landscaped open space but permitting the 
development of the subsurface for such uses as 
parking. (It should be noted that this triangular 
area is now zoned P-1 Parking and if this arrangement 
were found acceptable, rezoning might not be necessary).' 

On September 17th, 1971, Mr. A.E. Scoten, Assistant General Manage: 
of the Vancouver Board of Trade wrote to the Mayor and Members ox 
City Council in support of the view of the Town Planning Commission 
(copy attached) 


cont ' d 


n7 


Board of Administration, October 22, 1971 .... (BUILDING - 2) 


Clause 1 continued 

Although the procedure of referring back matters 'from the Town 
Planning Commission to the Technical Planning Board is somewhat 
unvisual, the Director of Planning and Civic Development did so. 

The Technical Planning Board at its meeting on October 1st, 1971 
made the following points : 

1. No money has been set aside in the Park Acquisition Tables 1 

and 2 for park purchases in this area and therefore the Technical 
Planning Board cannot support the Town Planning Commission's 
preference for the total site or the P-1 zoned portion of the 
site being reserved for open space. ' 

2. Although the P-1 Parking District would permit sub-surface 
parking and open space at ground level, leaving that portion 
of the site zoned P-1 would make the development somewhat 
restrictive in terms of development potential and the price 
which could be obtained for the site. . 

3. The Technical Planning Board endorse the principle of providing 
open space and/or plaza accessible to the general public from 
the street as part of any development. Through discretionary 
powers provided in Section l.F(13) of the CM-2 Commercial Dis- 
trict Schedule, the Technical Planning Board has been able to 
achieve a high degree of open space and plazas in Downto\m 
developments. It is suggested however that in the case of this 
site, the emphasis on open space should not be entirely on the 
rear of the site. Equal or greater importance should be given 
to the provision of open space and/or plazas at the front of 
the site fronting Burrard Street. 

It is suggested that a greater feeling of openness aind a more 
pleasant civic design for the intersection of Haro Street and the 
Smithe-Haro Connector could be achieved by: 

(a) providing for example, one-third of the open space suggested 
by the Town Planning Commission at the rear of the subject 
site (Lot A) , and 

(b) providing as part of future development an approximately 
equal amount of open space on the similarly-shaped City-owned 
site (Lot 1, Block 6, D.L. 185) on the south side of the 
Smithe-Ilaro Connector. 

In accordance with Council's instruction, the rezoning application 
has been referred to Public Hearing. 

In view of the Town Planning Commission's concern, the Technical 
Planning Board RECOMMENDS THAT subject to rezoning (P-1 Parking to 
CM-2 Com^iercial ) , the subject site (Lot A) be advertised for sale 
on the basis that at least 40% of the site be developed as plaza 
and/or open space with open space being provided at both the front 
and rear of the site; all open space and/or plaza to be accessible 
to the general public from the street." 

Your Board RECOMMENDS that the report of the Director of Planning and 
Civic Development, in his capacity as Chairman of the Technical Planning 
Board, be approved. 

(Copies of the letter from Mr. Scoten, Vancouver Board of 
Trade dated September 17, 1971, and map indicating possible 
form of development for City lands adjacent to the Haro- 
Smithe Connector are attached for the information of Council.) 


(Also circulated with this report is a letter from Save Our 
Parkland Association dated October 18, 1971) 


ITci 

Board of Administration, October 22, 1971 .... (BUILDING - 3) 


A. Rezoning: N/S West 41st Avenue between 
Trafalgar and MacKenzie Streets 
(Wilfred D. Buttjes, Architect) 

'?he Director of Planning and Civic Development reports as follows: 

"An application has been received from Mr. Wilfred D. Buttjes, 
Architect, 1065 Howe Street, on behalf of Crofton Manor Limited, 
2200 - 1055 West Hastings Street, requesting an amendment to the 
Zoning and Development By-law whereby Lots 9 to 16 and approxi- 
mately the southerly 183.75' of Lots 24 to 31, Block 9, D.L. 
2027 being the N/S of West 41st Avenue between Trafalgar and 
MacKenzie Streets, would be rezoned from an RS-1 One Family 
Dwelling District to a CD-I Comprehensive Development District. 

The applicant states ths purpose of his application is 
'constructing a 200 unit r.on-f amily residential project''. 

Submitted v/ith the application are preliminary drav/ings 
prepared by V/.D. Buttjes. Architect, indicating the site being 
developed as a ledge containing 200 sleeping units, with recrea- 
tional space, lounge, dining roor?., resident's arts and crafts 
room, health centre v;ith an enclosed sv.d.mming pool, library, 
TV lounge, music rocni, reading room and beauty centre, a small 
greenhouse, billiard rnon, spaces for pitch and putt, lavTi 
bowling, etc. The buiidii:g is one storey in height, with the 
exception of a t^fX> storey solarium for tropical plants. 

The sketch plans also indicate underground parking, 
with the exception of a small amount of surface parking for 
visitors, the toral number of car spaces being 90. The floor 
space ratio, as indicated, not exceeding 0.45, which is based 
on the? entire site, including the 17 feet ultimately required 
for the widening of 41st Avenue. 

Mr. Neil B. Cook, President, Crofton Manor Limited, by 
letter of August 27, 1971, has requested for the consolidation 
of all lands into one parcel, with the 17 feet for future 
widening to be included, but he undertakes that at a future 
date, upon request by the City of Vancouver, he will dedicate 
the 17 foot strip along 41st Avenue to the City for the con- 
sideration of $1.00. 

A further letter dated September 13, 1971, has been 
received from Mr. Cook, which states: 

'Crofton Manor, which is ovrisd by Crofton Manor 
Ltd. , has been designed as a residence for retired 
and semi-retired individuals and couples who do 
rot require either care or assistance. 

It will comprise two hunrired private rooms, with 
private bathrooms and patios, each of which may be 
rented for eitlier single or double occupancy, or 
any tuo of tliom may be joined to form a t\^^^ room 
suite. The- common facilitlr^s will include n 
dining room and kitchen for ful] meal service, a 
lounge, a TV lounge, a v/inter garden, a billiard 
room, a library and reading room, arts and crafts 
rooms, a health club including a swimming poo], 
barber and beauty shops and a small variety shop. 


cont ' d 
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Facilities for doing personal laundry will be pro- 
vided at a number of places off the bedroom corri- 
dors. The domestic linsn will be laundered in a 
central plant. The grounds will be landscaoed to 
provide for passive recreational activities such 
as shuffle board and pitch and putt golf. Below 
grade parking will be provided for automobiles 
owned by residents and storage lockers will be 
provided for any of their belongings which they 
do not v/ish to keep in their rooms. A social 
director v;ill conduct social and recreational 
programs for those residents who wish to parti- 
cipate. It is expected that the facility will 
appeal especially to v/idov.-s and widoiv-ers so that 
it is anticipated that a majority of the rooms will 
be rented for single occupancy. Hov.ever some of 
the rooms will be occupied by couples and it will 
be possible for tv,o of the rooms to be joined to- 
getlier to form one facility. 

We h;ive acquired eight full lots on 41st Avonuo for 
thit; f fic ility. V.'e offered to purch:i;;o tlie tw:> lots 
immec? J.ate ]y fo the w:2rt for th>2 same price ti;-. had 
paid for the otl-'-r siiiqle lots but our offer v.m.s re- 
fused, 'Hiereforc, v.'^o completed tlie arsfAembl y of the 
six c'.cres v.'hic:}i we requir^'d by ncouiring the rear 
half of the eight corresponding lott^ on 3?tb. Avenue. 

At no tine will Crofton Manor be used for transients, 
motel or hotel accommodation. The dining room will 
be open to guests of Crofton Manor and their guests 
but will not be open to the public' 

BRIEF HISTORY 

The block of lots bounded by 39th Avenue, 41st Avenue, MacKenzic 
Street and Trafalgar Street was subdivided many years ago, creating 
lots in the centre of the block some 67' in width and varying in depth 
from 294' to 327'. These particular lands have been the subject of 
many inquiries for possible rer-.oning for multiple development, commer- 
cial, etc. 

In Late 1969, a development permit application was approved 
for a personal care home cn Lots 12 - 16 inclusive, subject to 
various conditions. Objections from neighbouring property owners 
were received and delegations were heard before Council on 
November 25, 1969. Council resolved: 

'THAT this Development Permit Application be approved, 
based upon the new application made by the developer 
and x-eferred to in his brief dated November 25, 1959, 
subject to the provisions of the Zoning and Develop- 
ment By-law and any other necessary requirements, and 
subject to the developer providing sufficient land 
from Lots 15 and 15 to create a turn around. 


FURTHER THAT the Director of Planning be instructed 
to develop a plan for this block in consultation with 
the affected residents and owners.' 


cont ' d 
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The scheme of development as proposed is considered acceptable 
in this area. I'he buildings are quite low, have o floor soace ratio 
the same as permitted for single family dvrallings in this area and 
will be located on a site approximately 541" x 475', being 5,85 acres. 
This eliminates the need for a resubdivision of the block and provides 
a new form of residence for retired and semi-retired people. The 
scheme does leave one long lot in the block, v/hich is occupied by 
Murray's Nursery, and it is understood that the applicant has attempted 
to acquire this property from Murray's Nursery but has been unsuccess- 
ful. 

IT IS THEREFORE RECOI.U.tENDED that this application be APPROVED, 
rezoning of the subject area to CD-I Comprehensive Development Dis- 
trict, and the uses being restricted to a residence for retired and 
semi-retired persons, consisting of sleeping units, dining and recrea- 
tion facilities, small barber, beauty and variety shop, and other 
ancillary uses, including off-street parking, and subject to the prior 
compliance by the owners to the follov^ing conditions: 

1. The acquisition of the subject properties, including lands 
within the area already dedicated for lane; the consolidation 
of same into one parcel and so registered at. the Land Regis- 
try Office, \vrith prior agreement of City Council on the dedi- 
cation of the southerly 17 feet for a nominal sum for the 
future widening of 41st Avenue, 

2. Detailed scheme of development to be first approved by the 
"I'echnical Planni:ig Board after advice from the Design Panel 
on architectural design, the Technical Planning Board having 
particular regard to the treatment and landscaping of the open 
portions of the site and its relationship to the adjacent one- 
family dwellings, 

3. The floor space ratio not to exceed 0,45 gross, but excluding 
any storage, laundry, furnace room? , or underground parking, 
if located totally below grade, 

4. The scheme of development not to be materially different frcrr. 
that submitted with the application prepared by V/. D. t>uttjes 
and Associate Architects, dated August, 1971, Job U\'2>0\. 

5. That the undertaking by Mr. Neil B. Cook, by letter of Sep- 
tember 15, 1971, that: 

'At no time will Crofton Manor be used for 
transients, motel or hotel accomjnodat ion , 
The dining room will be open to guests of 
Crofton Manor and their guests but will 
not be open to the public' 

to form one of the conditions of the development permit if 
and when issued, 

6. Only one suitably designed sign to be permitted on the site, 
such sign to be first approved by the Technical Planning Board, 

Further, that should the foregoing conditions not be complied 
with within 160 days of approval at Public Hearing to the rezoning, 
the approval contained in this resolution shall expire. 

The Technical Planning Board, on September 17, 1971, recommended 
that the application be approved. 


cont ' d 
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Clause 2 continued 

The Town Planning Commission, on September 24, 1971, endorsed 
the recommendation of the Technical Planning Board, subject to the 
Technical Planning Board's consulting with the Fire Chief 
regarding fire access at the time of final processing of the details 
of the development." 

Your Board RECOMMENDS that the reports of the Technical Planning Board 
and the Town Planning Commission be received and the matter be referred 
for the consideration of Council at a Public Hearing. 


INFORMATION 

3. Federal Government: New 
Downtown Office Building 
Block 56 


On February 19, 1971, the Director of Planning and Civic 
Development reported on the proposed use of Block 56 for an 
office building for the Federal Government. 

Council has already received reports on particular items such 
as the removal of Fire Hall #1. However, in January, it was 
also reported that Council would receive information as the 
matter was discussed with Federal officials. The most recent 
statement of intent is contained in a letter from W. Koropatnick, 
Regional Director, Department of Public Works dated September 17, 
1971, and this is attached for the information of Council. 

Your Board submits the foregoing for the INFORMATION of Council. 

(Copies of a letter from W. Koropatnick dated September 17, 
1971, are circulated for the information of Council.) 

RECOMMENDATION 

4. Public Safety Building: 
Street Traffic Noise 

The Board of Police Commissioners advise that there is a higher level 
of noise in the City Prosecutor's Office than in comparable offices at 
the City Hall. In addition, they refer to the use of a large jack 
hammer in connection with sewer work on Main & Cordova Streets which 
has resulted in an intolerable noise level. 

The City Building Inspector reports as follows: 

"Discussions have been held with the City Prosecutor and the Chief 
Constable. Both men recognize that the noise from the sewer work 
is of a temporary nature since the work being done is the 
diversion of the sewer from the lane to the street in order to 
add the lane to the site for the Provincial Court. The Engineering 
Department made some changes in their hours of work and method of 
operation and it is believed that the nuisance has been signifi- 
cantly reduced. 

The real problem is believed to be the traffic noise from Cordova 
and Main Streets. There has been a marked increase in truck 
traffic on Cordova Street since the one way characteristic on 
Powell and Cordova was extended further east. Trucks which formerly 
travelled east on Powell Street now travel east on Cordova Street. 
The Chief Constable believes that the staff on the main floor are 
adversely affected to the greatest degree, including the staff who 
man the radio communication centre. 


cont ' d 
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The suggested installation of heavy drapes is not considered to 
be a solution to the problem nor does there appear to be any 
other immediate solution to the problem. It is believed that 
since the Provincial Court Building will be set back from the 
Street and will be air-conditioned, requiring windows which will 
not open, the problem will not be significant. In the design of 
alterations and renovations of the Public Safety Building, air 
conditioning could be incorporated so that windows would not 
need to be opened. 

It is recommended that the architects for the Provincial Court 
and the alterations to the Public Safety Building be requested 
to include these problems in their terms of reference for 
consideration in the design of the facilities. 


It is recommended also that a copy of this report be forwarded 
to the Police Commission." 

Your Board RECOMMENDS that the recommendations of the City Building 
Inspector be adopted. 


FOR ADOPTION SEE PA6E(S) 
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FINANCE MATTERS 

CONSIDERATION 


Requests for Grants Equal to Taxes on Hospital Property 
not Eligible for Tax Exemption under Provision of the 
Vancouver Charter 


The Director of Finance reports as follows: 

"The Vancouver Charter provides for exemption of only property 
wholly in use for charitable purposes, school purposes, hospital 
purposes and religious purposes. 

[Two hospitals have requested grants equal to taxes on properties 
which they own but which are not presently used for hospital 
purposes. These properties are subject to real property taxation 
kjnder the Vancouver Charter. 

The two hospitals claim that they have no source of income from 
L?hich to pay these taxes and neither B.C.H.I.S. or the Greater 
Vancouver Hospital District provides the funds under existing 
regulat ions . 

The Greater Vancouver Regional Hospital District informs us that 
both properties will be used for the development of major hospital 
projects within their current capital financing bylaw. 

On September 8th, 1970 Council approved grants equal to taxes to 
St. Vincent's Hospital and Mt . St. Joseph's Hospital. Mt . St. Joseph's 
Hospital applied for a grant in 1971 but discussion as to revenue 
from the property had led to their request to have their application 
for a grant withdrawn. 

For Council Consideration : 

Requests for grants equal to General 
Finance Authority Levies on hospital 
taxation under the Vancouver Charter 

St. Vincent's Hospital 

Lots 1 & 2/818/526 ) $6,223.71 
Roll No. 56/7294/00 ) 

Lot 3/1009/526 ) 
Roll No. 58/4402/15 ) 

Holy Family Hospital $4,089.34 
Lot 5/3/328 

Roll No. 369/237/822/95 
Your Board forwards the above report for CONSIDERATION of Council. 


2 . St^ . James' Church, Gastown Workshop ; Grant 

During 1970 letters and telephone conversation ensued between 
St. James' Church, Gastown Workshop and the City Clerk's Office 
concerning a grant request by that organization in lieu of taxes 
for their premises at 213 East Cordova Street. The organization 
was advised that their request for a grant could not be made for 
this purpose under Section 396 of the City Charter. However the 
organization was advised that it could apply if it could clearly 
demonstrate the need for financial assistance. 

Subsequently the Gastown Workshop applied for a grant of 
$2040 Plus. This request was referred to the Director of Social 
Planning/Community Development in accordince with Council policy. 

. . . cont'd. 


, School, Hospital and Municipal 
properties not exempt from 


A/ 

194 


Board of Administration, October 22, 1971 (FINANCE - 2) 
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Mr. Egan ' s Cornmittee when reporting to the Finance Committee, 
recommended a grant of $3,500 of which $1,750 may be recoverable 
under C.A.P. At a meeting of the Finance Committee on 
March 18, 1971, this particular grant request did not receive 
eight affirmative votes and therefore was submitted to Council for 
consideration. Council on May 18th, when the matter was under 
consideration, took no action to approve the request. 

The organization is now requesting re-consideration of its 
request and in this regard Mrs. Gutteridge, on behalf of 
St. James' Church, is appearing this day . 

Your Board is advised that $4,705 is owing to the City with 
respect to taxes on this property, this amount includes interest 
and penalty. 

Your Board submits this matter for the CONSIDERATION of Council. 

(A copy of the letter from St. James' Church, dated 
March 4, 1971 is circulated for information) 


3 . Champla in Heights Park Sites 

The Director of Finance reports as follows: 

"Th^e Board of Parks and Public Recreation has forwarded an 
excerpt from their minutes of August 30th as follows: 

'Cha m plain Heights - Park Sites ( Southeast Se ctor) 

On February 15, 1971 the Board presented a brief to City Council 
requesting the following: 

(a) payment for the golf course extension, 108.7 acres, 
present market evaluation $750,000, be postponed until 
the course is open for use. 

(b) the 5 acre lookout park remain on Park Reserve on the 
understanding the future purchase price will be fixed at 
the $275,000 present market evaluation. The Park Board 
will give high priority to the development using 1976-1980 
Five Year Plan development funds. 

(c) The Council not charge the Park Board for the 5.6 acres 
of strip parks, present market evaluation $308,000. 

The City Council deferred action on the matter until dealing 
with the 1971 budget. On June 22, 1971 City Council adopted their 
Finance Committee's report ... 'that the present policy of charging 
the Board market value for park sites in Champlain Heights be 
reiterated' ... On July 12, 1971 the Board requested the Superintendent 
to meet with the Director of Planning to discuss the matter. The 
Superintendent has met with Planning Department representatives 
and he suggests that the Council's position in this matter appears 
adamant . 

After discussion, it was regularly moved and seconded, 

'Resolved: Advise City Council that the Park Board still 

objects to paying market value for the park sites 
in Champlain Heights, but as a solution to the 
problem, the Board requests City Council to defer 
payment for the 119.3 acres of new parks as noted 
above until the next Five Year Plan funds for park 
purchase become available, and that the price to 
the Board be fixed at the noted market evaluation, 
and further, that if City Council agrees then the 
Park Board agrees to develop neighbourhood and strip 
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Clause No. 3 (Cont 'd) 

parks in Chattiplain Heights to keep up with residential 
development using present park development funds. 

- Carried . ' 

Council on December 15, 1970 adopted the Parks Sites Purchase 
Plan whereby Table 1, representing sites for outright purchase 
included the strip parks (5.6) acres at $308,000 and Table II, 
representing properties to be considered for protective purchasing 
only included the lookout park (5 acres) at $275,000 and Fraserview 
Golf Course extension (108.7 acres) at $750,000. 

Council reconsidered the matter at the request of the Board of 
Parks <Si Public Recreation and on June 22nd reiterated that the 
property values and priorities established for Tables I and II 
would stand. 

The present proposal by the Board of Parks and Public Recreation 
to delay the financing of the acquisition cost of the strip parks 
until 1976-1980 is not logical under circumstances whereby not 
only the sites are required, but development of the sites is required 
in the 1971-1975 period. 

The Superintendent of parks has given a rough estimate of between 
$75,000 to $100,000 for development of the strip parks. 

City Council has indicated its position in the matter and park 
site acquisition and development capital fund allocations are by 
Council authority. 

If Council wishes to again given the same directions as previously 
it may wish to consider the following: 

That the Director of Finance include allocations from the 
1971-1975 Capital Plan for Council approval in the 1972 Basic 
Capital Budget as follows: 

I . ( a ) From the Park Sites Acquisition Fund 

$308,000 to purchase the strip parks as shown under 
Table I of the Park Purchase Plan approved by Council 
on December 15, 1970 and reiterated by Council on 
June 22, 1971. 

(b) Any balance remaining in this Fund at December 31, 1975 
be applied firstly to the purchase of the lookout 
park site, and secondly to the purchase of the golf 
course site shown under Table II of the Park Purchase 
Plan approved by Council on December 15, 1970 and 
reiterated by Council on June 22, 1971. 

II. From the Park Development Fund 

$100,000 for the development of the strip park sites 
included in Table I as above." 

The effect of this would be to defer the major portion of 
Park Purchase to the next 5 Year Plan as requested by the Park Board. 

Your Board submits the above report of the Director of Finance 
for Council CONSIDERATION. 
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Board of Administration, October 22, 1971 (FINANCE - 4) 


RECOMMENDATION 


1. City of Port Alberni Request for Support of Suggested 
A mendments to Municipal Act, re Business Tax 

Your Board has received the following report from the Director 
of Finance. 

"The Council of the City of Port Alberni adopted a resolution 
on September 27, 1971 petitioning the Lieutenant Governor in 
Council to make certain regulations pertaining to Business Tax, 
under the authority of section 878 of the Municipal Act. 

The exact request to the Cabinet is to make regulations defining 
the term 'Annual Rental Value' and also to provide that the maximum 
rental value subject to taxation be 10% of the taxable value of the 
property occupied, so as to limit the amount of tax payable to 
10 mills on the taxable value as is provided for users of personal 
property . 

This matter has been discussed with the Law Department and the 
Assessment Commissioner. We make the following observations: 

(a) The City of Vancouver levies business tax under the provisions 
of the City Charter, not the Municipal Act and there are some 
differences in the provisions. 

(b) Under the Municipal Act, a municipality can levy a business tax 
on either the annual rental value of the business premises or 

on the taxable value of personal property (machinery and equipment). 
Vancouver can only levy business tax on annual rental value. 

(c) The City of Port Alberni appears to be of the opinion that a tax 
on rental value would be more equitable if rental value is related 
to actual value of the property. We are in complete disagreement 
with this as rental value is not necessarily related to actual 
value and in point of fact, such a change would probably result 

in far greater inequities than those which are presumably 
thought to presently exist in the City of Port Alberni. 

(d) We are of the opinion that in both the City Charter and the 
Municipal Act the definition of 'annual rental value' is 
perfectly adequate. Both Acts require the Assessor to determine 
annual rental value and state that it may be the same as or 
higher or lower than actual rental and prescribes various factors 
the Assessor may or shall take into account in determining the 
annual rental value. The effective control to ensvire both accuracy 
and equity is through the Courts of Revision and if necessary 

in the Courts on stated cases. To insert an artificial limitation 
would itself create inequities. 

(e) There are various errors, ambiguities, and other points with 
which we disagree in the City of Port Alberni submission, which 
make it both difficult to understand and unclear as to exactly 
what their objective is. 

In light of the above it is recommended that City Council 
receive the communication from the City of Port Alberni for 
inf o rraa t ion . " 

Your Board RECOMMENDS that the recommendation of the Director 
of Finance be adopted . 
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CONSIDERATION 

5, Request for Grant in Lieu of Taxes - Young 
Women's Christian Association 


The Director of Finance reports as follows: 

j "An application has been received from the Young Women's 

I Christian Association for a grant equal to taxes owing for 1968 
on their property at 580 Burrard Street, 

Prior and subsequent to 1968, by an interpretation of the 
Vancouver Charter, the Y.W.C.A, has been exempt from taxes on 
their property at Burrard and Dunsmuir St, In July 1967 part 
of the Y.W.C.A, building was demolished to make way for a new 
wing. This portion of their property was made taxable for 1968 
since it was no longer in use by the organization as required 
under Sec. 396-C of the Vancouver Charter. A total tax of 
I $4,759.51 was assessed for 1968. 

On May 16, 1969 City Council approved a grant in lieu of 
taxes on this property in the amount of $3,342.06. This amount 
covered the period from the date of the first building inspection, 
which was April 18, 1968 to December 31, 1968. (The property 
was made totally exempt in 1969.) This procedure was in 
accordance with Council's policy of allowing grants, where new 

j construction is concerned, to organizations who qualify under 

\ Sec. 396-C of the Charter. 

j The amount of this grant was applied in payment of taxes 

outstanding for 1968, leaving a balance due of $1,417.45. Penalty 
and interest charges have since been added bringing the total 
now due for 1968 to $1,560.18. 

The property was not exempt from taxation under the Vancouver 
Charter for the period in question, January 1, 1968 to April 18, 1968, 
and as this period is prior to the first building permit it does 
not come within Council policy of giving a grant equal to taxes 
from the date of the first building permit to the date the property 
is no longer included in the Assessment Roll as taxable. 

The replacement of an existing structure has created the 
circumstances under which the taxes and penalties have been levied, 
and for which relief has not been given by the City. 

For Council Consideration 

Request of the Y.W.C.A. for a special grant of $1,560.18 
equal to taxes for the period January 1, 1968 to April 18, 1968 
to cover this period during demolition and new construction when 
the property was not exempt from taxation and was prior to the 
first building inspection for new construction. 

The Y.W.C.A. request that it appear as a delegation if its 
request for a grant is not acceded to by Council. 

Your Board submits the above report of the Director of 
Finance for Council CONSIDERATION. 
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CONSIDERATION 

6 . Vancouver Art Gallery - Additional Grant Requests 


The Vancouver Art Gallery has svibmitted two requests for additional 
funds totalling $15,850 as follows: 

I. Items included in their 1971 grant request not approved by 
Council . 

(n) Truv? 'lion of funds for a staff pt^usion scheme 
0') Aodltionril ptaff -• l.c;ristrar 
(c) AJrliticnal staff - Librarian 


2. Arldi tional iteuis requested. 

(a) Iricrease custodial guards from one? to two 
('.') tGtal n;;tcs betveen erhibition f.nlleriefn 


Total anount of additional funds requested 

Tno Director of Finance lias reviewed these requests and coi^ments 
as folic-..';?: 

1. (a) Provision of funds for a pension scheme - $1,6!>0 

The Vancouver Art Gallery has established a ?i.^nf?ion Scnci.ic 
throu,"-,h the "a.iCu.'xl Life AswjrancG Coiipany based on rnnloyt'e 
coiitributlon'n of 3Z of earnings and (jiuploycr contributions of: 

l\7u of earning of cnployees under ago 40. 

3 Z of errning of employees under a£;a 40 to 50. 

^^i7, of earning of er.ployees over ar.c 50. 

TiiO funds ;.nircbap=e ravincj units \7'.iich my be converted to cash 
or an annuity on teriiination of service. 

It is Tiotod in the letter fron the Vancouver Art Gallery that 
the eT'ploycr'f: rhart^ of the. cost for 10 nonths of $1,650 (.,1,930 
f\ill year) is nnplicjible only to thoj;e enployees covered by the 
rLr'.u.l:ir City f:rant. 

Council did not appi'ove the Art Gallery's request for a $2,000 
''rnsei^o' vipt' orif^inally submitted since no specific pension sch(v.3c 
had bp.en f in.-illzed at tb.at time. 

1. (b) and (c) 'Wldition-jl ru-al;f - n.e;'.i itrar and Librarian - f'J.OOO 

The request for a City grant to cover these two positions \.ms 
not approved by Council in 1971. Gimilar requests in 197C and 1969 
were also disalloued. 


Council decisions in previous years have been that the 
cost of til", services of a Registrar and Librarian is the 

responsi'>-" l-i.ty of the Association 

The Cily'B grant is based on the araount required to cover 
tlio con'-^: of btilldir[> raalnten^incc , janitorial sorvice.s, 
insurautc of the collection, and Isasic curatorial and security 
costs. All otlier expenses related to the Gallery nd^iintstratioii , 
exhibitions an; pro"r.-!:n.'j are borne by the AiT.ociation. Ascociatioa 
funds f;if derived fro-a admission and nembership fees, donation.'.) 
and oth^-^r [j.rnnts. 


$ i,r:so 

7,0^)0 


$10,650 


$ 4,000 
2.,200 

$ 6,200 
$16,650 


cont 
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(FINANCE - 7) 


Clause No. 6 (cont'd.) 

It la noted that a Registrar and Librarian have been on 
staff for a nunbor of years and are presently paid for out 
of Association fundt:. 

2. (a) Additioiial custodial guard - $4,000 

'Jlie City's f,r>int covers th':: cost of security of thf; Pprr^.incnt 
Collcctitci. If prf.'C'cat spcurity la inndpouote, the A,^:.-.ociatior^ ' t; 
req^jef-f Tar an additional pnard vrould be in?:tified. 

llov^-vor, If .-ni oddltlonal p.nard is recjulred to provide security 
for ho-.-roTod v'or':s c f c>rt, an in c5U3;costc'd Jn the Af?socl ;tian' s 
letter, Cou-'cil rjiy consider thnt this cost is part of the cxnibitioii 
ext)euB.?.'> i!nd tJiercfore tTie renponnibility of the Ar.nor.iation. 

2. (b) Met;i.T -ntof? bet-jeen j:rallerles - $2,200 

T'le City ]juildJ'-.<^ lanspector has exaTiiined this proposal and dlwcu.Toed 
the request for lockJn;-', reetal ^^utrej betnecn jvillericn '■/itli t!ie 
Vire t':!.r.:''^a. In t"..t?ir vie\r, locUinf; raetal f.atea could crer.te a 
cerioi;.s '. --.ard. T. chancrin?, f miction of the buildlnc; from an Art 
Ga3 lory to a ' place of nf^senbly ' \rill be roviev^ed and a report subr.ltted 
to Counci} at a lat^r date on this matter. 


Con.ii rollor of \ccou'itr, advised that there are no funds available 
in Contlii,>er.cy i o.^erve to r-.cet these requests. Any additional grant approved 
thi::i year would ';ave to he provided by a transfer from Revci\ue Surplus of prior 
year a . 

Your Board rubnitrj this report to Council for CONSIDERATION. 

( Copies of the letters fron the Vancouver Art Gallery arc subnitte.l 
to i;t,nbers of Coi'ncil and it is noted that the Association xrlsa to appear 
as a diilepation iti support of its request. ) 
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BOARD OF ADMINISTRATION 
PERSONNEL MATTERS 


SUPPLEMENTARY REPORT OCTOBER 22, 1971 

RECOMMENDATIONS 

1 . Fayroll System Study 

The Board of Administration has received the 
following report from the Director of Finance and the 
Co-ordinator of Data Processing and Systems. 

"Data Processing and Payroll staff are currently 
engaged in a systems study of the Payroll Section of 
the Accounting Division with the purpose of improving 
the current Payroll system and procedures. 

The City of Calgary has made considerable progress 
in this a '-ea and has made many inovations in methods 
of payroll data storage and retrieval using their 
computer system. 

Our efforts would be assisted if the staff involved 
in the study could spend one day in Calgary to discuss 
the problem with Calgary's payroll and systems staff. 

This trip would involve one day leave with pay 
for Mr. J. Thompson, Payroll Supervisor, and 
Mr. R. W. Ackland , Systems Analyst, plus transportation 
costs of about $150.00 and expenses of $32.00. 

The Comptroller of Accounts advises that funds 
are available in account #7090/929 (travel expenses - 
staff officials). 

We recommend that J. Thompson and R.W. Ackland be 
given authority to travel to Calgary to view that 
City's payroll system and that the costs of $182.00 
be provided for from account #7090/929 (travel expenses - 
staff officials) ." 

Your Board RECOMMENDS that this request of the 
Director of Finance and the Co-ordinator of Data 
Processing and Systems be approved. 


INFORMATION 


2. Sickness and Accident Insurance Policy between the City of 
Vancouver and the Canadian Union of Public Employees, 
Lq.qa.1 #1 00 4, (Vancouv er Civic Employe es Union^)_._ 

The Director of Personnel Services reports as follows: 

"Due to the past years experience of a higher use of sick 
leave, the Travelers Insurance Company is requesting a premium 
rate increase from $3.60 to $3.92 per $100.00 of payroll. Under 
the contract between the City and the employees, the employees 
are required to pay a fixed amount of .84* per $100.00 of 
payroll, with the City paying the balance of the premium. The 
total increased estimated cost, which will be paid by the City, 
for the 12 months commencing October 1, 1971 amounts to 
$26,572.00. 


/9/ 
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Clause No . 2 (Cont'd.) 

The Comptroller of Accounts reports that funds to cover this 
increase will be made available within the departmental budget. 

Because this is a contractural matter between the City and the 
Union, no recommendation is being submitted." 

Your Board SUBMITS this report of the Director of Personnel 
Services for the INFORMATION of Council. 


FOR ADOPTION SEE PAGE(S) 
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BOARD OF ADMINISTRATION 


PROPERTY MATTERS 


OCTOBER 22, 1971 


ilECOMMENDATIONS 


Sale of Lots 

Redevelopment Project Scheme 6 

Ihe Supervisor of Property and Insurance reports as follows: 

"The City of Vancouver, in partnership with the Government of 
Canada (Central Mortgage and Housing Corporation) and the 
Province of British Columbia has, under Urban Renewal Scheme 
6 acquired and cleared Lots 1 -i^, Block V, Town of Hastings, 
Plan 114.135, Bounded by Trans-Canada Highway, McGill, Bridgeway 
and Skeena Streets, Zoned M-1 , Light Industrial District which 
were advertised for sale through this office on behalf of the 
partnership, subject to the following conditions: 

ca-;DTT7a!S of sa:.:: 

1. Bulkhead arroenrnts in favoi:r of the City. 

2. r.ancnent arrocironts in fcvour ol' the City over portions of Lots 1, 
2 snd Ij. 

3. Tho sue jesf- fill tonden'er v.v.n-t oht^.jn a dcvolopnent permit within 120 
drivs from d.ito Ccuncjl approvc'.s sa].e. 

\\. Dnte ol r.alo v.-jll be the datn oi issuance of the devel.opncnt permit. 

i>. ]!o niirch-'scr r.h'ill, except vrith the nrior vritlen conr>fnt of the 

05 ty, rese,i:i, le-^.se cr cth':r^-'i?-.e dirnose of the ]r.:2d in the project 
area before develoo;r.ent ir; co;u7)ieted. 

6. The pui'cho'scr shr-11 ^rant the City, on behalf of the; partnership an 
option io repurohcLse the land at the net sale price, v;hich ontion 
vill be exercised if developnent is not started vrithin I8 months or 
is not complf-ted ^;ithin thirty-six months from the date oJ' purchase. 

7. The purchaser arrrees if his bid is accented, to support any local 
improvements --rhich have ber'i initiated by the City and to pay the 
levies iinnosed ^i.-a'^nfft the land under the Iccal Ir-.provenent By-lau 
with reseect lhe7>eto. I/ical Jr.provcncnt charrres will be levic'd for 
street }\avinf, curbs, ruttcrs, lir'htinf and sidc-.-alks . Purchasers 
v.-ill receive CO;-' relief fro;n their portion of annual local irnprove- 
mont taxer? . 

8. Pizrchasei's are advised that tlie sites are in a sir;n control area and 
sirns are subject to special control under Section G oJ' the Zoning, and 
and I>.-:vel op.ii'.nt By-law. 

9. Tenderers are requested to submit vji.th their olfers information on 
the use and the apnroximate si?.e and type oJ' buildings to be con- 
structed . 

Specia] attention vrill be fi;iven to buildinp; desif-;n, landscaping: oi' open areas 
of the sites and tlie rclaticnsldp of the px'oposed develot:aont to the surround- 
Inp: area. The T>i.rcctor of Planninct, in consultation vith representative:; of 
the vSenior Govern-ents and on bchall of the Technical Plannin?^ Boai\i, is to 
examine all rievelonment permit applications for developnent on the lands to 
ensure that developnent is of a suitable standard. 

. . . Continued 
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(PROPERTY MATTERS - 2) 
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RECCM'-KIDKD that the fo]]owinp; sales by tender be approved under the terms 
and conditions i;ct doxm by th-^ RodL>Yf>lopmint Partnership find City Council, 
boinn in e.-^ch ca.sf the hip,hest ofTv.r. 


Name 

Olnor 
Invest- 
ments 


Lot 
1 


Aprirox.S;i 7,0 


Snlfi; Price Toms 


E.M.V. 


2. hi?, acres $92,700.00 City $8l,600 

Terms 
@ 9% 


Furt-her 
Condi t i on: 

See below. 


Including approval to the further condition that the 
purchaser has the right to subdivide the property into 
2 parcels and to be permitted to pay for either in full 
at any time. 


E. & D. 

Pro- 
perties 

Pruf.'- 
Craft 
PhaiTiacy 

Ray-Dilt 
Con- 
tractors 


I.I4I6 acres $50,000.00 


City 
Terms 
e 9% 


l.[^k7 acres $.5ii, 100.00 City 

Terms 
@ 9% 

1.7it2 acres $61,300.00 City 

Terms 
9% 


$h6, 700 Nil 


$51,000 Nil 


^67,^00 Nil 


^our Board 

RECC;Oj"'DS tlie forcnoir.r reconmcndation of the Supervisor of lYoperty & Insxu-ance 
b|e adopted. 


Sales 


Ronidcn c Lai 


Rocommondec? !.hat the fol]ovnii{T offer to purciiase received by the Supervisor 
of i'ropcrty .Trjr.uranoc be appro\cd under the terms and conditions set doim 
by City Council, beinf- in this case the hif^hect offer received. 


re: lot L, Block 3, D.L. 31^1, /'oncd: RS-1 

S/S ijCth /.ve. bet. Dimb.-ir & Collinpr-jond Sts. 


Nat.i c Lot Approx. Si'/.o Sales Price Terms 


01r5ordt T. L 1^5' x 66« $21,000.00 V; dovm and 

Strro:i:j7.kii-< balance jviy- 

abl(; VJi (,h in 
1? month.'; nl 
9 ]C. 


C'/nd.i ti.orrj 

1. Thif. sj.t;- ccntrSyt. p^at snci ]v'j been jillcd. The purchasers muyt first 
i:oti;ify tl)"K.selvo::. ar; to soil cr..5dj.tionf.>" . 

2. r.;vclojr.-,r^ut mv.r,t ho in accord.inc;i v.i th tho report .ipproved by Coi-ncil, 
O^-^toy-^r i.>'th li6,S',, c'vtitled "Ss'jorago, Drcnna;;e and I>;ve]oprnent in tho 
lovror I'lUsquear.i Area. 


* -M- * 


fOR ADOPTION SEE PAGE(S} .../i^ 
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REPORT TO COUNCIL 
STANDING COMMITTEE OF COUNCIL ON GENERAL PURPOSES 

OCTOBER 14, 1971 


A meeting of the Standing Committee of Council on General Purposes 
was held on Thursday, October 14, 1971, in the No. 1 Committee Room, 
third floor. City Hall at approximately 9:30 a.m. 


PRESENT ; Alderman Broome (Chairman) 

His Worship the Mayor 

Aldermen Adams, Bird, Calder, Hardwick, 
Linnell, Phillips, Rankin, and 
Sweeney 

ABSENT: Alderman Wilson (Civic Business) 

CLERK: M. James 


Adoption of Minutes 

The Minutes of the meeting held August 26, 1971, were adopted. 


The following matter is submitted for the information of Council. 


INFORMATION 


1. Election Matters 

The Committee continued its discussion on election matters for 
report at a later date. 

2. Antique Fire Fighters Association 
Request for Obsolete Equipment 

The Committee noted a request, submitted through a member of the 
Committee, from the Antique Fire Fighters Association for the purchase, 
at a nominal sum, of fire-fighting equipment being disposed of by the 
City. 

Previous actions in connection with the disposition of obsolescent 
fire-fighting equipment, other than the normal disposition through sale 
or trade-in, were noted by the Committee. 

Your Committee 

RESOLVED that the request be referred to the Board of Administration 
for report back to this Committee. 


The meeting adjourned at approximately 11:00 a.m. 


****** 


FOR ADOPTION SEE mi{S).JA.t 
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CITY OF VANCOUVER 

REGULAR COUNCIL MEETING 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, November 2, 1971, in the Council Chamber, at 
approximately 9:30 A.M. 

PRESENT ; His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder 
Hardwick, Linnell, Phillips, 
Rankin, Sweeney and Wilson 

CLERK TO THE COUNCIL : R. Thompson 

PRAYER The proceedings in the Council Chamber were opened with 
prayer , 

ACKNOWLEDGMENT 

His Worship the Mayor acknowledged the presence in the Council 
Chamber of students from the Windermere School, under the direction 
of Mr . Achtemichuk . 

'IN CAMERA' MEETING 

The Council agreed to an 'In Camera' meeting later this day. 

ADOPTION OF MINUTES 

MOVED by Aid. Broome, 
SECONDED by Aid. Adams, 

THAT the Minutes of the Regular Council meeting (including 
'In Camera', dated October 26, 1971), be adopted after a change is 
made on Page 4, in respect of the item 'Federal Governmait Downtown 
Office Building - Clause 3, Building and Planning Matters, ' by 
striking the words 'this Government project' from the motion of 
Aid. Broome, and inserting in lieu thereof the following: 'the 
proposed C.B.C. building to be constructed on Block 57'. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Broome, 
SECONDED by Aid. Bird, 

THAT this Council resolve itself into Committee of the Whole, 
His Worship the Mayor in the Chair. 

- CARRIED 

REPORT REFERENCE, BOARD OF ADMINISTRATION AND 

OTHER REPORTS 

A . 

West End Community Centre/Senior 

Citizens' Project 

The Board of Administration, under date of October 19, 1971, 
reported as follows: 

"Your Board submits the attached report, dated October 14, 
from the Chairman of the Steering Committee of the above project. 


cont'd 


Regular Council, November 2, 1971 2 

REPORT REFERENCE, BOARD OF ADMINISTRATION AND 
OTHER REPORTS 

West End Community Centre/Senior 
Citizens' Project (cont'd) 


This report informs Council of the nature of the preliminary design 
proposals and their cost, and confirms that the design as presented 
has the approval of the Steering Committee and of the Board of Parks 
and Public Recreation, the School Board and the Library Board. The 
proposal is endorsed by the West End Community Centre Association and 
is acceptable insofar as the Senior Citizens' portion of the project i 
concerned to officials of the Federal and Provincial governments. 

Subject to agreement with the Senior Governments the report recommend 
that authorization be given to proceed to working drawings to tender 
stage; also authorization to initiate rezoning for the project area. 


RECOMMENDATIONS : 

It is RECaHMENDED that Council: 

1. endorse the preliminary design and cost estimate as submitted. 

2. instruct the Director of Planning to formally submit the Senior 
Citizens' element of the project to the Senior Governments for 
ratification and formal agreement to proceed. 

3. authorize the architects to proceed, so far as Council is con- 
cerned, when written confirmation is received from the Senior 
Governments, without awaiting formal legal documentation of 
agreement . 

4. instruct the Director of Planning and Civic Development to make 
application for rezoning the project area to CD-I. 

Your Board 

RECC*1MENDS that the recommendations of the Chairman of the Steering 
Committee be adopted." 

(Attachment referred to on file in the City Clerk's office.) 

Mr. M. Cross, Assistant Director of Planning, Special Projects, 
and the representative of the architectural firm of Thompson, Berwick, 
Pratt & Partners, gave an explanation of the reports, referring to 
sketch plans. 

The Chairman of the Park Board and a representative of the West 
End and Downtown Ratepayers' Association, appeared in support of the 
recommendations in these reports. 

Two communications were received from the Town Planning Commission 
under date of October 29, 1971, requesting the Park Board and West End 
Community Association reconsider the size of the proposed ice skating 
rink. It is also requested time and opportunity be given to study 
the layout and placement of the buildings in some detail. 

MOVED by Aid. Broome 

THAT the recommendations in the foregoing report of the Board 
of Administration be approved. 


- CARRIED 
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BOARD OF ADMINSTRATION AND OTHER REPORTS (cont'd ) 

The Council agreed to vary the agenda to consider a particular 
report of the Board of Administration (Fire and Traffic Matters) 
dated October 29, 1971. 

B . General Report, October 29, 1971 
Fire and Traffic Matters 

Fi.re Department - Apparatus Replacement 
Programme - (Clause 1) 

In considering this clause, it was noted that on Page 2, under 
the heading 'Estimated Costs' the reference to the additional cost 
for 125' Platform should be changed to read as follows: 

'Additional cost over Option 1 for 125' Platform (Option 2)' 

MOVED by Aid. Hardwick 

THAT this clause be adopted after the clerical change is made 
to the estimated costs reference. 

- CARRIED 

Request of Aid. Phillips re Belmont Hotel 
Fire - (Clause 2) 

MOVED by Aid. Calder 

THAT this clause be adopted. 

- CARRIED 

The Council (in Committee) recessed at approximately 10.50 a.m. 
and following an 'In Camera' meeting reconvened in the Council 
Chamber at approximately 11.15 A.M. with His Worship the Mayor in 
the Chair. Aid. Wilson was absent. 


UNFINISHED BUSINESS 

1. Local Federal Program 
re Unemployment 

The Council further considered the communication from the Executive 
Director of the Canadian Federation of Mayors and Municipalities under 
date of October 21, 1971, setting out the position of the Federation 
in regard to certain Federal programs re unemployment, particularly 
in respect of 'Local Initiatives Program' . 

After due consideration of the matter and the fact that since 
the last meeting information has been received of Federal Government 
action on the matter which will be the subject of a future report to 
Council by the Board of Administration, it was 

MOVED by Aid. Adams 

THAT no further action be taken at this time and the Federation 
letter be suitably acknowledged. 

- CARRIED 

In respect of this subject, a communication was received from 
the United Community Services advising of meetings the organization 
has had to discuss the program, and that a further meeting has been 
set for November 16, at 3.30 p.m. The attendance of one or more 
Members of Council is requested. 

cont 'd 
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UNFINISHED BUSINESS (continued) 

Local Federal Program 
re Unemployment (cont'd) 

MOVED by Aid. Linnell 

THAT this communication be received and suitably acknowledged. 

- CARRIED 

DELEGATION MATTERS 

It was agreed to defer the following matters pending the hearing 
of delegations later this day: 

(a) Re-zoning: Block bounded by S/S West Georgia, Jervis, 
Alberni and Broughton Streets - (Paine and Associates) 

(b) Traffic Noise on First Avenue 

(c) Request for Grant in lieu of Taxes: Y.W.C.A. 

(d) Parade and Street Closure: Vietnam Action Committee 


COMMUNICATIONS OR PETITIONS 

1 . Municipal and Regional Employees ' Union 
etal : Staff holidays in lieu of 
Christmas Day and New Year's Day 

It was agreed to hear a delegation on behalf of the Municipal and 
Regional Employees' Union, the Vancouver Civic Employees' Union 
and the City of Vancouver Foreman's Association, on the subject of 
staff holidays in lieu of Christmas Day and New Year's Day, as per 
communication received under date October 20, 1971. 

2. Miscellaneous Workers Wholesale and 
Retail Delivery Drivers and Helpers 
Union 


It was agreed to hear a delegation from the Miscellaneous 
Workers Wholesale and Retail Delivery Drivers and Helpers Union on 
the subject of Industrial Containerized Garbage Collection, as per 
communication received under date of October 22, 1971. 

3 . Public Hearing Date 

MOVED by Aid. Bird 

THAT the next Public Hearing date be set for Monday, November 22, 
1971, at 2 p.m., pursuant to communication from His Worship the Mayor 
under date of November 1, 1971. 


- CARRIED 
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CCmiUNICATIONS OR PETITIONS (continued ) 

4. Transportation Seminar: 

Alderman Wilson 


MOVED by Aid. Bird 

THAT, pursuant to recommendation of His Worship the Mayor, 
Aid. Wilson be authorized to attend a Transportation Seminar 
co-sponsored by the Canadian Federation of Mayors and Municipalities, 
to be held at Montebello, Quebec, on November 5, 6, and 7, 1971. 

- CARRIED 


BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

General Report, October 29, 1971 (cont'd ) 

Works and Utility Matters 

Gastown Beautif ication Project 
(Clause 7) 

Council commenced consideration of this clause, but agreed to 
continue the discussion later in the proceedings. 


The Council recessed at approximately 11.40 a.m. and held an 
'In Camera' meeting in the Mayor's Office, following which the 
Council recessed at approximately 12 noon to re-convene in Open 
Council at approximately 2 o'clock. 


The Council (in Committee) reconvened in the Council Chamber 
at approximately 2:00 P.M., His Worship the Mayor in the Chair and 
the following members present; 

PRESENT ; His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, Hardwick, 
Linnell, Phillips, Rankin, Sweeney 
and Wilson 

DELEGATIONS AND UNFINISHED BUSINESS 

2. Rezoning: Block bounded by S/S West Georgia, 
Jervis, Alberni & Broughton Streets 
(Paine and Associates) 


The Board of Administration, under date of August 27, 1971, 
submitted a report of the Director of Planning and Civic Development 
on an application from Charles T. Paine of Paine & Associates 
for the rezoning of the block bounded by the S/S West Georgia, 

Jervis, Alberni and Broughton Streets (lots 8 - 13) from a C-5 
Commercial District to a CD-I Comprehensive Development District. 
The views of the Technical Planning Board are set out recommending 
against the application and this recommendation is endorsed by the 
Board of Administration. The Town Planning Commission, by letter 
of September 10th, approved the rezoning under certain conditions. 
A representative of the applicant appeared in support. 

I MOVED by Aid. Calder, 

i THAT this application be referred to a Public Hearing. 

I - CARRIED 

I 


. 5 
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DELEGATIONS AND UNFINISHED BUSINESS (cont'd) 

3. Request for Grant in Lieu of Taxes: 
Young Women's Christian Association 

The Board of Administration, under date of October 22, 1971, 
submitted a report of the Director of Finance on an application 
from the Young Women's Christian Association for a grant equal 
to taxes owing for 1968 on the property at 580 Burrard Street, 
i.e. approximately $1,560.18, A representative of the organization 
appeared in support and filed a brief dated November 2, 1971. 

MOVED by Aid. Rankin, 

THAT a grant equal to the taxes owing by the Y.W.C.A. for 
the period January 1, 1968 to April 18, 1968, covering a period 
of demolition and new construction, be approved, including 
penalty and interest. 

- CARRIED BY THE 
REQUIRED MAJORITY 

4. Traffic Noise on First Avenue 

The Board of Administration, under date of October 15, 1971, 
submitted a report from the City Engineer on a petition received 
from Mrs. V.J. Sloan representing residents and home owners 
on First Avenue from Renfrew Street to Commercial Drive, objecting 
to traffic noise on First Avenue, Detailed information is 
furnished to Council in consideration of the matter, recommending 
in conclusion, 

'that Mrs. Sloan's petition be forwarded to the Greater 
Vancouver Regional District for inclusion in their current 
noise study, and in the meantime, that this matter be 
referred to the Vancouver City Police for enforcement of 
current anti-noise laws.' 

The recommendation is endorsed by the Board of Administration. 
A representative of the petitioners appeared urging immediate 
action be taken, 

MOVED by Aid. Wilson, 

THAT the recommendation of the Board of Administration be 
approved, it being understood the City Engineer is studying 
truck routes within the City and will be reporting in due 
course on this aspect. 

- CARRIED 

5. Parade and Street Closure: 
Vietnam Action Committee 

The Board of Administration, under date of October 25, 1971, 
submitted a request from the Vietnam Action Committee for per- 
mission to hold a downtown parade and rally to protest Canadian 
complicity in the war in Indo-China. Details are set out in the 
report concluding with the Organization's request that the Council 
endorse November 6th as an international day of protest against 
the war in Indo-China. A representative of the Organization 
appeared and submitted two briefs, one in support of the parade 
and the other in support of declaring the period November 3-6, 
1971, as Peace Action Days in Vancouver. 

The Council in considering the parade matter noted the 
variance in the request of the group with the recommendation 
of the officials. 

MOVED by Aid. Adams, 

THAT permission be granted for a parade in the downtown 

area, the parade route, and points of assembly and rally, to be 

approved by the appropriate officials of the Engineering and 

Police Departments, and to be subject to the following: 


cont 'd . 
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DELEGATIONS AND UNFINISHED BUSINESS (cont'd ) 

Parade and Street Closure: 
Vietnam Action Committee (cont'd) 

"1 . The cost of temporary signing and barricading be 
borne by the applicants. 

2. The applicants enter into an arrangement, satisfactory 
to Corporation Counsel, indemnifying the City against 
any claims that may arise from the parade and street 
closure. 

3. The cost of any additional street cleaning over and 
above normal street cleaning also be borne by the 
applicants . " 

- CARRIED 

MOVED by Aid. Rankin, in amendment, 

THAT the assembly point be in front of the Federal Building 
on Hastings Street, from Granville Street to Howe Street. 

- LOST 

(The motion of Alderman Adams was put and carried) 

MOVED by Aid. Adams, 

THAT the request respecting endorsation of November 3-6, 
1971, as Peace Action Days in Vancouver, be received. 

- CARRIED 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

General Report, October 29, 1971 (cont'd) 

Works and Utility Matters 

Gastown Beautif ication Project (Clause 7) 

The Council further considered the matter of the Gastown 
Beautif ication Project and the report of the City Engineer con- 
tained in the Board of Administration report setting out the 
present status of the matter. | 

MOVED by Aid. Broome, 

THAT the Council approve the total waterworks construction 
project described in Clause 7 of the Board of Administration 
report (Works and Utility matters), dated October 29, 1971, 
in the total amount of $85,000, chargeable to account No. 
127/7902. 

- CARRIED 

Balance of Works and Utility Matters 

MOVED by Aid. Bird, 

THAT, in respect of the report of the Board of Administration 
(Works and Utility matters), dated October 29, 1971, Clauses 
1 to 5 inclusive be adopted and Clause 6 received for information. 


^0/ 

7 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Social Service and Health Matters 

Social Allowance: 
Christmas Bonus (Clause 1 ) 

The Board of Administration reported as follows: 

"The Director of Welfare Services reports as follows: 

'The Honourable P. A. Gaglardi, Minister of Rehabilitation 
and Social Improvement, has approved a supplementary 
allowance (Christmas Bonus) to persons in receipt of 
Social Allowance during the month of December, 1971. 

The amount of the Christmas Bonus is $10.00 for each 
head of a family and $4.00 for each single person. This 
is the same rate as in 1970, and will be shared 85% by 
the Province and 15% by the Municipalities on a per 
capita basis. 

Recommended that payment of this Bonus be approved,' 

Your Board RECOMMENDS the foregoing report of the Director 
of Welfare Services be adopted." 

MOVED by Aid. Rankin, 

THAT the Council approve a payment of $12.00 for each head 
of a family and $5.00 for each single person, but failing 
Provincial Government approval of these rates, the Council 
approve of the rates of $10.00 for each head of a family and 
$4.00 for each single person, as referred to in the letter from 
the Minister of Rehabilitation and Social Improvement in 
respect of Christmas bonus. 

- CARRIED 

Communication from Vancouver Welfare 
Rights Organization (Clause 2) 


The Board of Administration reported as follows in regard 
to request of the Vancouver Welfare Rights organization: 

"The Corporation Counsel reports as follows: 

'Correspondence has been received from a representative 
of the above organization stating that they wish to incor- 
porate themselves into a society with the above name. 
Because of the use of the word 'Vancouver' in connection 
with the organization, the Registrar of Companies 
requires that Council give permission to use the City's 
name. This matter is therefore submitted for Council 
consideration. ' 

Your Board submits the foregoing report of the Corporation 
Counsel for Council 's CONSIDERATION" 

MOVED by Aid. Adams, 

THAT permission not be given to the use of the word 
'Vancouver' in the organization's name by which it is seeking 
incorporation. 

- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Building and Planning Matters 

Parking Problem: 
West End (Clause 2 ) 

MOVED by Aid .Hardwick, 

THAT Clause 2 of the report of the Board of Administration 
(Building and Planning matters), dated October 29, 1971, be 
adopted . 

- CARRIED 

MOVED by Aid. Phillips, in amendment, 

THAT the following be added to the motion of Alderman 
Hardwick : 

'and report be obtained from the City Engineer on 
the most practical arrangement possible given 
a 27' paving width.' 

- LOST 

(The motion of Alderman Hardwick was put and carried) 

Request to keep 4 Horses at 
6625 Balaclava Street (Clause 1 ) 

MOVED by Aid. Broome, 

THAT Clause 1 of the report of the Board of Administration 
(Building and Planning matters), dated October 29, 1971, be 
adopted . 

- CARRIED 

Fire and Traffic Matters 

For action on the report of the Board of Administration 
(Fire and Traffic matters), dated October 29, 1971, see 
page 3. 


At this point the Council observed a short recess. 


Finance Matters 

Grant: Renfrew Amateur Swim Club (Clause 1 ) 

The Board of Administration advised of a communication from 
the Renfrew Amateur Swim Club asking the Council approve an 
unspecified grant to assist the Club. Details are set out in 
the report together with action taken in the case of the 
Vancouver Amateur and Canadian Dolphin Swim Clubs to provide 
special rental rates at the Percy Norman and Crystal Pools. 

The Renfrew Club applied to the Park Board for a grant or 
a reduction in pool fees but a reduction was not granted. 

After due consideration, action was not taken to approve 
the request. 

Kitsilano Boys' Band: Grant in 

Lieu of Rental of Queen Elizabeth Theatre (Clause 2 ) 

It was agreed to defer consideration of this clause ponding 
the hearing of a delegation as requested. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

C. Personnel Matters, 
Supplementary, October 29 . 

MOVED by Aid. Broome, 

THAT the report of the Board of Administration (Personnel 
matters. Supplementary), dated October 29, 1971, be adopted. 

- CARRIED 

D. Property Matters, October 29 

MOVED by Aid. Broome, 

THAT, in respect of the report of the Board of Administration 
(Property matters), dated October 29, 1971, Clause 1 be received 
for information and Clauses 2 to 6 inclusive be adopted. 

- CARRIED 

E. Additional Grant: 

1971 Grey Cup Committee 

Pursuant to Council instruction, the Board of Administration 
reported under date of October 29th on grants made to the Grey 
Cup Committee to date. 

Further consideration was given to the request of the Grey 
Cup Committee for an additional grant of $2,000 in connection 
with an unanticipated expenditure for decorations for street 
standards . 

MOVED by Aid. Adams, 

THAT the additional grant of $2,000 be approved. 

- CARRIED BY THE 
REQUIRED MAJORITY 

F. Disposal of Site #17: 
Champlain Heights 


The Board of Administration, under date of October 22, 
1971, submitted a report of the Director of Planning and 
Civic Development as a result of an advertisement in the 
newspapers to solicit interest in development on Site #17 in 

Champlain Heights on the basis of Limited Dividend, Cooperative 
and other proposals for low and moderate income groups. Details 
of the submissions received are noted with particular reference 
to the following: 


(a) Cooperative Housing: Proposal by the United Cooperative 

Housing Society 

(b) Limited Dividend Housing: Proposal by the B.C. Baptist 

Foundation 

(c) Low Cost Condominium Housing: Proposals by Dawson 

Developments Ltd. and Embassy Estates Ltd. 

(d) Conventional Financing: Proposal byG.B. Consultants 

Ltd., McAra Properties Ltd., and 
McKenzie, Snowball, Skalbania & Associates 


cent 'd . 


^0^ 


205 

Regular Council, November 2, 1971 11 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Disposal of Site #17 
Champlain Heights (cont'd) 

Recommendations are made in the report as follows: 

"1. City Council select either 

(a) cooperative housing OR 

(b) limited dividend housing by a non-profit 

organization OR 

(c) low cost condominium housing 

2. If 1(a) is selected, City Council should instruct 
its officials to negotiate directly with the United 
Co-operative Housing Society. 

3. If 1(b) is selected. City Council should instruct 
its officials to negotiate directly with the B.C. 
Baptist Foundation. 

4. If 1(c) is selected. City Council should invite 
Embassy Estates Ltd, and Dawson Developments Ltd. 
to provide more details on the basis of which City 
officials can report to City Council on the best 
scheme of development. 

Alternatively, Council may wish to eliminate one 
step by negotiating directly with one of the above 
two developers." 

MOVED by Aid. Hardwick, 

THAT the Board of Administration report as soon as possible 
on development proposals for Site #17 in Champlain Heights on 
the basis of Cooperative Housing or Low Cost Condominium 
Housing . 

- CARRIED 

MOVED by Aid, Sweeney, in amendment, 

THAT the proposal of Dawson Developments Limited be 
accepted . 

- LOST 

(The motion of Alderman Hardwick was put and carried) . 

G. Museums Department: 
Reorganization 


The Board of Administration, under date of October 29, 1971, 
submitted a report on reorganization in respect of the Museums 
Department concluding with: 

'that this report be received and tabled for two weeks 
to give interested Bodies an opportunity to study this 
report ' . 

MOVED by Aid. Adams, 

THAT the report be tabled accordingly. 

- CARRIED 

H. Report of the Standing Committee 

on Health and Welfare, October 28, 1971 

MOVED by Aid. Linnell, 

THAT the report of the Standing Committee on Health and 
Welfare, dated October 28, 1971, be adopted, subject to the 
approval of the Provincial Government in respect of the 
Committee's recommendation therein. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

I . Street Closure for Lion's Dance 

The Board of Administration, under date of October 23, 
1971, submitted the following report: 

♦The City Engineer reports as follows: 

"The Dart Coon Club, ll6 East Pender Street, in a letter dated 
October l6, 1971, are requesting the closure of Pender Street between Carrall 
Street and Gore Avenue so that they may celebrate their 53rd Anniversary with 
a Lion' s Dance. 

The proposal is that on Simday, November 14, 1971, at 2:00 P.M., 
Pender Street betv/een CarraJ-l Street and Gore Avenue be closed to vehicular 
traffic for approximately two and one-half }iours. Main Street will only be 
closed for a short period of time while the Lion crosses the intersection. 

The B.C. ffydro will re-route transit vehicles and members of the 
Police Deurixtment will be in attendance. 

Temporary p;Lrkinn prolii.b:lti.onf!, together with btirricndes will b« 

required,. 

Accord .iiicly. It In h'l'lCOr iM1':M1)K)) Mi-it J'ondor r.iroot bataKKni Cnrrnll 
Street .•(nd Coro Avoinio bo cHos-od to voliio'ilar traffic betweon tlic liours of 
2:00 P.;;. to 4:30 P.tl. on Smiday, Novoiiibor 1/+, 1971, provided that: 

1. The costs of barricading and feigning are borne by the 
applicants. 

2. The npj'licants eiiLer into an arra.ngenient , satisfactory to 
Coi'porntion Counnol , :i.ndomni1"y;in;r the City against all cliilms 
that nay ariso from the festivities. 

3. The cotit of any additional street cleaning, over and above 
normnl street cleaning also be liorne by the applicants." 

Your Ik^ard iU'K'ORHKNDr. tfio foregoing report of the Oily Engineer bo 

adopted. ' 

MOVED by Aid. Bird. 

THAT tho lOrogoing recommendations be approved. 

- CARRIED 

J. Parade and Street Closure 

The Board of Administration, under date of November 1, 1971, 
submitted a report from the City Engineer on a request from 
the Student Action Committee on Nuclear Testing, the Canadian 
Coalition to stop the Amchitka Test and the Alma Mater Society 
of the University of British Columbia, for permission to parade 
to the U.S. Consulate on Wednesday, November 3, 1971, and hold 
a demonstration against the planned American nuclear test on 
Amchitka Island. Details of the ass^bly areas, routes, rally 
and dispersal point are set out in the report. 

It is recommended as follows: 

"that the Student Action Committee against Nuclear Testing, 
the Canadian Coalition to stop the Amchitka Test and the 
Alma Mater Society of the University of British Columbia 
be permitted to hold the aforementioned parades and street 
closure (to vehicular traffic) on Wednesday, November 3rd, 
1971, from 12:00 Noon to 4:00 P.M., provided that: 


cent 'd . . . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 
Parade and Street Closure (cont'd ) 

1. The applicants enter into an arrangement satisfactory 
to Corporation Counsel indemnifying the City against 
all possible claims that may arise from the proposed 
marches and demonstration. 

2. During the parades the marchers remain on the side- 
walks and obey all traffic regulations. 

3. The cost of any additional street cleaning over and 
above normal street cleaning be borne by the 
applicants . " 

MOVED by Aid. Broome, 

THAT the foregoing recommendation be approved and the 
expenses in connection with the signing and barricading be 
assumed by the City. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Adams, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT the report of the Comnittee of the Whole be adopted. 

- CARRIED 

MOTIONS 

1. Allocation of land for highway purposes 
(N/S 1300 block East Hastings Street ) 

MOVED by Aid. Linnell, 
SECONDED by Aid. Bird, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for highway purposes, the following described 
lands : 

North 10 feet of Lot 11, Block 6, Subidivision "B", 
District Lot 182, Group 1, New Westminster District, 
Plan 186 

AND WHEREAS it is deemed expedient and in the public 
interest to accept and allocate the said lands for highway 
purposes ; 

BE IT THEREFORE RESOLVED that the above described lands 
so conveyed be, and the same are hereby accepted and allocated 
for highway purposes, and declared to form and constitute 
portions of highway. 

- CARRIED 

2. Closing Portion of Lane North 

of School Avenue, East of Rupert Street 

MOVED by Aid. Linnell, 
SECONDED by Aid. Bird, 

THAT WHEREAS the City of Vancouver is the owner of all 
the streets and lanes lying within the limits of the City of 
Vancouver ; 


cont 'd . 


Regular Council, November 2, 1971 . 14 

208 

MOTIONS (cont'd) 

Closing Portion of Lane (cont'd ) 

AND WHEREAS a portion of lane dedicated by the deposit 
of plan 12817, adjacent to parcel "X" (Explanatory Plan 416) 
of Lot "C", west 1 acre of Block 16, District Lot 37, Group 1, 
New Westminster District, Plan 1781, is surplus to the City's 
highway requirements; 

AND WHEREAS the owner of said parcel "X" is desirous of 
acquiring the surplus portion of lane in exchange for the 
portion of said parcel "X" required for highway purposes; 

THEREFORE BE IT RESOLVED that all that portion of lane 
dedicated by the deposit of plan 12817, described as follows: 

COMMENCING at the north easterly corner of Parcel "X" 
(Explanatory Plan 416) of Lot "C", west 1 acre of 
Block 16, District Lot 37, Group 1, New Westminster 
District, Plan 1781; 

THENCE N 60° 03' 30" W 32.27' more or less following in 


the northerly limit of said parcel "X" to the north 
westerly corner of said parcel "X' 


'ft . 


THENCE N 29° 35' 40" E 25.57 feet more or less following 
in the northerly production of the westerly limit of said 
parcel "X" to the north easterly corner of Lot 18, 
Block 13, Plan 3798, said District Lot 37; 

THENCE N 77° 37 '50" E 5.88 feet more or less to the inter- 
section with the production westerly of the northerly limi 
of said Lot 4 at a point 27.65 feet distant westerly from 
the north westerly corner of said Lot 4; 

THENCE S 750 46 • 40" E 27.65 feet following in the said 
westerly production of the northerly limit of said Lot 4 
to the north westerly corner of said Lot 4; 

THENCE S 29° 35' 40" W 34.84 feet more or less following 
in the westerly limit of said Lot 4 to the point of 
commencement the same as shown outlined red on a plan 
prepared by A. Burhoe, B.C.L.S. dated August 10, 1971, 
and marginally numbered LF 5775 a print of which is here- 
unto annexed; be closed, stopped up and conveyed to the 
abutting owner of said parcel "X"; and, 

BE IT FURTHER RESOLVED that the said closed lane be sub- 
divided with the said parcel "X". 

- CARRIED 

3 . Leasing of Apartments and Houses 

A motion in this regard was submitted on October 26, 1971. 
However, the Council was informed the motion will not be pro- 
ceeded with at this time. 

ENQUIRIES AND OTHER MATTERS 

Alderman Adams - requested the Council provide that the 

Burning Periods citizens may burn any day during the 

permitted weekends of burning. In this 

regard, therefore, it was 


MOVED by Aid. Adams 

THAT the Council authorize waste burning during the days 
between the permitted weekend periods each year. 

(Notice) 

(Notice was called and recognized by the Chair) 
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ENQUIRIES AND OTHER MATTERS (cont'd) 

Alderman Wilson - referred to the Regional District report 

Transportation on Transportation and that the matter 

Committee; Meeting had been deferred to November 17 by the 

District. Therefore, it may be necessary 
for the Council Standing Committee on 
Transportation to meet on two occasions 
to determine Vancouver's position. After 
due consideration it was agreed Alderman 
Wilson, as Chairman, should call a 
meeting of the Transportation Committee 
on Thursday, November 4, 1971 at 2:00 P.M. 


Alderman Rankin - 
Staff Position: Welfare 
and Rehabilitation 
Department 


referred to the staff position of the 
Welfare and Rehabilitation Department 
and that layoffs are contemplated. The 
Alderman felt, however, that until 
certain reorganization planned is 
effected, layoffs should be withheld. 

In explanation of the matter, the Board 
of Administration, under date of 
November 1st, submitted an information 
report by the Director of Welfare 
Services which deals with permanent 
positions and temporary staff. 


MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT this Board of Administration report be received for 
information; it being understood that any temporary employees 
not further required will be given thirty days notice Of 
termination of service. 

- CARRIED 


NOTICE OF MOTION 


The following Notices of Motion were submitted and 
recognized by the Chair: 


1 . Policy re Parades 


MOVED by Aid. Sweeney, 
SECONDED by Aid. Calder, 

THAT WHEREAS some parades in the City of Vancouver have 
caused an inconvenience to the general public; 

AND WHEREAS Council wishes all parades to cause a minimum 
of inconvenience to the general public 

BE IT RESOLVED THAT Council adopt a policy whereby all 
parade requests in the City of Vancouver be submitted to the 
Police Department and the Traffic Engineer for route approval 
prior to submission to Council for final approval. 

(notice) 


2 . Leasing of Apartments and Housing 


MOVED by Aid. Hardwick, 
SECONDED by Aid. Rankin , 

THAT WHEREAS according to recent C.M.H.C. reports vacancy 
rates in the City have increased; 

BE IT RESOLVED THAT the Board of Administration report 
on the feasibility of leasing existing apartments and houses to 
augment the supply of public housing and senior citizen housing. 

(notice) 

The Council adjourned at approximately 5:00 P.M. 

3^ 3^ 3^ sfc 


The foregoing are Minutes of the Regular Council meeting dated 
November 2, 1971, which were adopted on November 9, 1971, 
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CITY OF VANCOUVER 
, SPECIAL COUNCIL November 4, 1971. 


A Special Meeting of the Council of the City of Vancouver was 
"leld on Thursday, November 4, 1971, in No . 1 Committee Room, City 
Hall, at 9:30 a.m. 

PRESENT: His Worship the Mayor, Aldermen Adams, Bird, 

Calder, Linnell, Phillips, Rankin and 
Sweeney 

ABSENT : Alderman Broome (Civic Business) 

Alderman Hardwick, Alderman Wilson 

CLERK TO THE COUNCIL : R. Henry 

BUSINESS 

IjOcal Improvements on the 
Enitiative and by Petition 

J40VED by Alderman Adams, 

; SECONDED by Alderman Sweeney, 

THAT this Council resolve itself into a Court of Revision for 
the purpose of hearing complaints against the proposed assessments 
Dr the accuracy of frontage measurements, or any other complaint 

which persons interested may desire to make and which is by law 
::ognizable by the Court, His Worship the Mayor in the Chair. 

- CARRIED. 

COURT OF REVISION 

Pavements, Curbs, Lane Pavements, and Sidewalks 

on the Initiative and by Petition - Schedules #408 and #409 

The Court received from the Assessment Commissioner Schedules 
tH08 and #409, listing a number of local improvement projects on the 
initiative and by petition. It was noted that Projects 8, 9, 23, 32, 
39, 52, 71, 81, 89, 107, 109, 111, 112, 116, 117 and 118 in Schedule 
1^408 were defeated by means of sufficiently signed petitions. The 
projects submitted by petition in Schedule #409 were requested by the 
majority of assessed owners by means of sufficiently signed petitions. 

The Court was advised of a letter received from Mrs. E. Barty, 
1321 East 23rd Avenue, respecting Project #37 in Schedule #409. Mrs. 
Barty requested the Court to consider a more equitable adjustment with 
respect to the odd-shaped lot upon which her home is situated. 

MOVED by Alderman Calder, 
SECONDED by Alderman Sweeney, 

THAT for the purpose of local improvemer^t charges, only 45.2' 
of Lot 10, Block 13, D.L. 301 be assessed. 

- CARRIED. 

The Court also noted a letter from Mr. M. Hazan, asking for 
assessment relief for the following lot: G & H/Amd., Subdivision 
7 & 8, Block 13, D.L. 301 (Project #37, Schedule #409). The Court 
took no action on this letter from Mr. Hazan f 

The Assessment Commissioner requested the Court to adjust the 
footage on two lots involved in Project #13 ,! Schedule #409, and re- 
commended as follows: 

. . .continued 
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Lot 5, Block 800, D.L. 526 

That a charge be levied on an effective frontage of 58.60'. 

Lot 10, Block 800, D.L. 526 

The charge for this property be levied on an effective frontage 
of 57.38* and a flankage of 5.88". 

MOVED by Alderman Rankin, 
SECONDED by Alderman Calder, 

THAT the foregoing recommendations of the Assessment Commissioner 
be approved. 

- CARRIED. 

MOVED by Alderman Adams , 
SECONDED by Alderman Bird, 

THAT Schedules #408 and #409, as submitted by the Assessment 
Commissioner, be approved as amended. 

- CARRIED. 

MOVED by Alderman Adams , 
SECONDED by Alderman Bird, 

THAT the Court of Revision rise and report. 

- CARRIED. 

COUNCIL 

MOVED by Alderman Adams , 
SECONDED by Alderman Bird, 

THAT the report of the Court of Revision be received. 

- CARRIED. 

Local Improvement Subsequent 
Procedure - Schedule Nos . 408 and 409 


Council received a number of delegations on the various projects, 
most of whom were speaking against the proposed local improvements. 

Council also noted a Board of Administration report, dated 
October 22, 1971, dealing with the subsequent procedure of the various 
projects . 

Council took action, as follows: 

MOVED by Alderman Adams, 
SECONDED by Alderman Sweeney, 

THAT all the initiative projects in Schedule #408 be undertaken, 
with the following exceptions: 

(a) Items 8, 9, 23, 32, 39, 52, 71, 81, 89, 107, 109, 112, 116 and 
118, which were defeated as shown on the Assessment Commissioner's 
schedules . 

(b) That Item 35 be undertaken, subject to the owners of Lot A, 
Block 464, D.L. 526, paying the full cost of this project. 


continued 
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(c) That Item 93 be deferred, and the Board of Administration obtain 
the views of the owners affected in the project. 

(d) That Item 92 be referred back to the Board of Administration for 
further report on the policy of charges paid by the residential 
property owners on lane improvements in commercial areas. 

yiOVED by Alderman Calder, 
SECONDED by Alderman Rankin, 

THAT the following recommendations contained in the Board of 
?^dministration report of October 22, 1971, be approved. 


"2. The 'Initiative' project on Schedule 408, Item 34, for 

street pavement and curbs on 67th Avenue between Sherbrooke 
Street and Crompton Street be reduced in scope by deleting 
61 feet on the south side of 67th Avenue so that the new 
limited and determinable area is: 

67th Avenue from Sherbrooke Street to Crompton Street 
on the north side, and from Crompton Street to approxi- 
mately 269 feet west on the south side, 

and that the portion of the cost of the project to be borne 
by the real property benefited thereby shall be borne 
proportionately in the same manner and on the same basis 
as originally provided for the project. 

3. The properties abutting the temporary pavement on the Lane 
South of Pandora Street from Commercial Drive to Salsbury 
Drive (Schedule 408, Item 63) being Lots 7 to 14 inclusive. 
Block 3, D.L. 183 be assessed at an estimated cost per foot 
of $2.74 instead of $8.57 per foot as advanced. 

4. All the projects 'by Petition' on Schedule 409 be under- 
taken. 

5. The Engineer be authorized to call tenders for the approved 
paving projects . " 

- CARRIED. 

(Alderman Linnell was excused from voting on Item #18 in 
Schedule #408.) 

Local Improvements on Special Grounds 

Council noted a Board of Administration report, dated October 22, 
1971, concerning Items #111 and #117 in Schedule #408, which had been 
defeated, and in which the administration is recommending that the 
projects be proceeded with on special grounds. 

MOVED by Alderman Adams, 
SECONDED by Alderman Bird, 

THAT the following recommendation of the City Engineer be 
approved . 


"1. The following projects for P.C. Concrete Sidewalks on 
School Collector Streets be proceeded with on Special 
Grounds, and that Council pass the formal resolution 

continued 
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to this effect which is being prepared, and which will 
require the votes of two-thirds of all the members of 
Council . 

(a) Nootka Street, West Side, from (Schedule 408, 
the Lane South of 15th Avenue Item 111) 

to 17th Avenue 


(b) 43rd Avenue, South side, from (Schedule 408, 
Clarendon Street to the land Item 117) 

- CARRIED. 

Council then passed the following formal resolutions with 
respect to the items which will be undertaken on Special Grounds. 

MOVED by Alderman Adams, 
SECONDED by Alderman Bird, 

WHEREAS a proposed project for the construction of 
a Portland cement concrete sidewalk, five feet in width, on the 
Vest side of Nootka Street from lane South of 15th Avenue to 
L7th Avenue, was recommended by the Board of Administration on 
September 10, 1971 and approved by Council on September 14, 1971; 

AND WHEREAS the said project was advanced as a local 
Improvement on the initiative principle to a Court of Revision 
on November 4, 1971, and was defeated; 

AND WHEREAS it is hereby declared that it is necessary 
Ln the public interest that the said sidewalk be constructed on 
the West side of the said portion of Nootka Street, which 
was designated by Council as a school collector street on 
September 14, 1971; 

AND WHEREAS the Council deems that the said sidewalk 
will specially benefit the real property fronting or abutting 
3n the said portion of Nootka Street; 

AND WHEREAS the Council may by authority contained in 
Section 506 of the Vancouver Charter by resolution passed by 
bwo-thirds of all its members, undertake and carry out the 
construction of the said sidewalk and assess the cost thereof 
against the real property so deemed to be specially benefited 
as a local improvement; 

NOW THEREFORE BE IT RESOLVED that a Portland cement 
::oncrete sidewalk, five feet in width, together with all other 
lecessary and incidental work in connection therewith, be 
::onstructed on the West side of Nootka Street from the lane 
South of 15th Avenue to 17th Avenue; 

AND BE IT FURTHER RESOLVED that the cost of the con- 
struction of the said sidewalk and all other necessary and 
incidental work in connection therewith be assessed against the 
real property fronting and abutting thereon asl a local improve- 
■nent upon the basis provided in By-law No. 36l!4, being the Local 
Improvement Procedure By-law, subject, however, to the limitations 
brescribed in the Vancouver Charter aforesaid; 


continued 
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AND BE IT FURTHER RESOLVED that the proportion of the 
cost of the construction of the said sidewalk and all other neces- 
sary and incidental work in connection therewith to be borne by 
the City pursuant to the Local Improvement Procedure By-law and 
the Vancouver Charter aforesaid, be assumed by the City and be 
paid out of the capital funds raised by the issue of debentures 
upon the general credit of the City at large. 


- CARRIED 
by the required majority. 

MOVED by Alderman Adams, 
SECONDED by Alderman Bird, 


WHEREAS a proposed project for the construction of 
a Portland cement concrete sidewalk, five feet in width, on the 
South side of 43rd Avenue from Clarendon Street to the lane East 
of the said street, was recommended by the Board of Administration 
on September 10, 1971, and approved by Council on September 14, 
1971; 

AND WHEREAS the said project was advanced as a local 
improvement on the initiative principle to a Court of Revision 
on November 4, 1971, and was defeated; 


AND WHEREAS it is hereby declared that it is necessary 
in the public interest that the said sidewalk be constructed on 
the South side of the said portion of 43rd Avenue, which was 
designated by Council as a school collector street on September 
14, 1971; 


AND WHEREAS the Council deems that the said sidewalk 
will specially benefit the real property fronting or abutting on 
the said portion of 43rd Avenue; 


AND WHEREAS the Council may by authority contained in 
Section 506 of the Vancouver Charter by resolution passed by 
two-thirds of all its members, undertake and carry out the con- 
struction of the said sidewalk and assess the cost thereof against 
the real property so deemed to be specially benefited as a local 
improvement ; 


NOW THEREFORE BE IT RESOLVED that a Portland cement 
concrete sidewalk, five feet in width, together with all other 
necessary and incidental work in connection therewith, be con- 
structed on the South side of 43rd Avenue, from Clarendon Street 
to the lane East of the said street; 


AND BE IT FURTHER RESOLVED that the cost of the con- 
struction of the said sidewalk and all other necessary and 
incidental work in connection therewith be assessed against 
the real property fronting and abutting thereon as a local 
improvement upon the basis provided in By-law No. 3614, being 
the Local Improvement Procedure By-law, subject, however, to 
the limitations prescribed in the Vancouver Charter aforesaid; 
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AND BE IT FURTHER RESOLVED that the proportion of the 
cost of the construction of the said sidewalk and all other neces- 
sary and incidental work in connection therewith to be borne by 
the City pursuant to the Local Improvement Procedure By-law and 
the Vancouver Charter aforesaid, be assumed by the City and be 
paid out of the capital funds raised by the issue of debentures 
upon the general credit of the City at large. 


The foregoing are Minutes of the Special Council meeting dated 
November 4, 1971, which were adopted on November 16, 1971. 


- CARRIED 
by the required majority. 


'["he Council adjourned at approximately 10:40 a.m. 


****** 


DEPUTY MAYOR 
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FIRE AND TRAFFIC MATTERS 


RECOMMENDAT I ON 

1 . Fire Department - Apparatus Replacement Program 

In February 1970, City Council approved the recommendations contained 
in the report submitted by the Assistant City Engineer dealing with 
a fifteen year replacement policy for firefighting equipment. To 
provide effective and reliable emergency apparatus, a planned replace- 
ment program has been established. 

As Fire Chief, I recommend that: 

1 triple combination pumper; and 
1 125 ' aerial platform 

be purchased in accordance with the approved 1972 replacement schedule. 

As these units may not be delivered until 1973 if final budget 
approval is not given until April 1972, I recommend that the City 
Purchasing Agent be authorized to call for tenders upon adoption 
of this report, and thereafter follow regular City purchasing pro- 
cedures . 

The February 1970 report, 'Replacement of Fire Department Apparatus', 
approved by Council, requires the Fire Chief to provide justification 
for the purchase of an Aerial Platform Truck as a replacement for an 
ordinary Aerial Ladder Truck. 

Aerial Platform - Reasons for Purcliaso 
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i/ancouvcr ranks second in high rlso dovolopmont in Canoda . The 
West End lias the most densely populated square mile in North America. 
The number of multi-storey structures in Vancouver and the people 
ivithin them necessitates an aerial platform with the longest vertical 
and horizontal reach possible. 

An aerial platform has many roles, some of which are effecting 
rescues, projecting fire streams, raising hose lines and firemen up 
to advantageous positions, and opening up and ventilating buildings. 
It is primarily used as a high-rescue piece of equipment to remove 
persons from high places of difficult access in serious fire situations. 

Sxperience by the Vancouver Fire Department has shown that many 
oeople express fear and hesitation being rescued by an aerial ladder. 
In all cases, a fireman must assist or carry a person down the ladder 
3efore another rescue is attempted. The rescue process is slow 
oecause of the necessary descents and ascents on the ladder. Also, 
safety procedures require that no person be on the ladder while it 
is in motion. Tliis further retards rescue operations. An aerial 
Dlatform is far superior t o an aerial l adder in most I y|.)es of 
rescue because of its load capacity, its ability to movt^ about flie 
face of a building in effecting rescues, and the con f i dcMicc^ of 
Deople being rescued by an aerial platform. 

\s a water tower, the aerial platform is accurate and considerably 

nore flexible in the iipplication of fire streams. Water streams 

::an be projected directly into any opening in a medium height building. 

Vhen an aerial ladder is used as a water tower, a hose line is laid 
ap the ladder to a portable turret nozzle atop. A fireman is stationed 
at the nozzle to direct the water stream. The large load resulting 
From the charged hose line, nozzle and fireman totally restricts the 
:novement of the aerial ladder. The fireman must descend and the 
water drained from the hose before it is possible to move the aerial ladder, 


Cont ' d. 


Various aerial platforms are available, the majority of which are 
within the 85 to 95 foot height, and was all that was available in 
1969 when the original replacement program was developed. There is 
now a 125 foot model which is best suited to Vancouver's needs, as 
shown by the performance comparisons following. 
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In times of emergency where it is necessary to have the ladder as an 
escape route, the time required to move an aerial ladder, being 
used as a water tower, is too great for any effective action. In 
contrast, an aerial platform has a built-in water line and has the 
ability of unrestricted movement while projecting a water stream 
without affecting the load capacity of the platform or the safety of 
the men on it. 

Type of Aerial Platform 


Performance Comparisons 

Max. vertical reach 
Max. horizontal reach 
Platform size 

Load capacity 

Road Length 
Wheelbase 


90 Foot 


Approx . 6 
48 feet 


stories 


3 ft. X 5 ft. 
(15 sq. ft.) 

700 pounds 
(plus 200 lbs. over- 
load) 

50 feet 

226 inches 


125 Foot 

Approx. 10 stories 

66 feet, 6 inches 

3 ft. X 8 ft. 
(24 sq. ft.) 

1000 pounds 
(plus 500 lbs. 
overload) 

40 feet 

210 inches 


The ^25 foot platform offers a 40% increase of usability for height 
Hnd a 86% advantage in load capacity. Tlie 125 foot platform also 
las a definite road manoeuvrability advantage due to its lesser 
road length and wlieclbasc. 

Location and use of Aerial Platform 


If purchased, this unit will be located in the Firehall approved 
for construction at Thurlow and Haro. It will answer all 'first 
alarms' in the 'Downtwon Area' and will respond to all multiple 
alarms where multi-storeyed buildings are involved. 


Estimated Costs 


Pumper 

Aerial Ladder (Basic) 
Additional Cost for 

90' Platform (Option 
Additional Cost for 

125' Platform (Option 

Total Estimated Costs of 
Recommended Rqu i pmon I 


$35, 000 


1) 


2) 


$ ^S, 000 


74, 000 

30,000 ($104,000) 
35, OOP ($139,000) 

$ 1 ^9, 000 


7 4 , 00 


:^rovision of Funds 


'["he Comptroller of Accounts reports as follows: 

'City Council on February 17, 1970 adopted the Fire Department 
Apparatus Replacement report that included a proposed staging 
policy costing approximately $:i25,000 per year for seven (7) 
years to up-date some of the major fire fighting equipment. 


Cont ' d. 
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The above request of $174,000 is in excess of the estimate due 
to price increases (inflation) and the availability of more 
suitable equipment. 

Funds approved by City Council for replacement of the above 
equipment will be included in the 1972 Revenue Budget. ' 

S ummary of Recommendations 
As Fire Chief, I recommend: 

1. One triple combination pumper and one 125 foot aerial 
platform be approved in advance of the 197 2 budget ; 

2. The City Purchasing Agent be authorized to call for tenders 
upon adoption of this report ; 

3. Funds (estimated to amount to $174,000) be provided in the 
197 2 Revenue Budget. 

Your Board RECOMMENDS that the foregoing recommendations of the 
Fire Chief be adopted. 


2. Request of Alderman A. Phillips 
re Belmont Hotel fire. 


During the Council Meeting of July 13, 1971, Alderman Phillips 
"referred to an action settled recently as a result of the Belmont 
Hotel fire and the type of fire escapes in use at that hotel" and 
"commented that since it is understood that there are several other 
like establishments with fire escapes of this kind, action should be take 
to prevent such types of fire escapes continuing in use". He then 
suggested the Fire Chief report to Council as to whether the by-laws 
should be changed to take care of this matter. 

The Fire Chief reports that the fire escape system used in the 
Belmont Hotel, at the time of the fire, required the breaking of a 
glass panel in the door to a room or suite, in order to gain access to 
the exterior fire escape. 

A. Fire Escape Access 

A survey of 197 hotels shows that forty have a fire escape system 
similar to the Belmont's. It is also known that this system is fairly 
common in older lodging houses, office buildings and apartment 
buildings. Although this system is permitted under the Fire By-law, 
it is not satisfactory and can be dangerous particularly during a 
fire emergency at night when confusion among the occupants is 
considerable. No changes had been ordered to the Belmont Hotel. The 
problem has been recognized, however, and is corrected when major 
alterations are being made. In this regard, the City Building 
Inspector advises that this method of exiting is not permitted in new 
construction under provisions of the City Building By-law. 

To provide a proper means of egress during alterations to older 
buildings particularly, it is most usual that some revenue rooms 
will be lost. In the survey referred to, ninety-nine rooms would be 
so affected. 

The B.C. Hotels Association in co-operation with the Fire 
Department has prepared a standard of fire escape instructions to be 
posted in all hotel rooms in the City, since the Belmont Hotel fire. 


Cont'd. 
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Clause No. 2 Continued 

B . Fire Separations 

There is another fire control problem which has been of equal 
concern to the Fire Department. This is the number of buildings 
which have stairwells within the building which are open through 
the height of the building. This provides an open vent shaft 
which greatly extends the upward spread of the fire. Such stairwells 
should be closed off at each floor level. 

Approximately two hundred orders, including the one to the 
Belmont Hotel, have been issued by this Department under the 
Fire Marshal's Act. However, it has been found that the Act would 
not support the orders in a contested case. Our survey shows 
that there are twenty-one hotels of four stories and over thirty-seven 
hotels of three stories with open interior stairways. Similar 
situations existed in the Clarence Hotel fire which took five lives 
and in the Beacon Hotel fire when four lives were lost. Two 
similar occurrences took place in the City of Seattle in 1970 and 
1971 resulting in a loss of thirty-two lives in the two fires. As 
a result of this, the Seattle Fire By-law was amended to correct the 
situation described. The Fire Marshal is reviewing the Fire Marshal's 
Act in light of the above and it is suggested that the City of Vancouver 
By-law be amended to provide the authority to correct both the 
problems referred to. The Corporation Counsel advises that this can 
be carried out. 

Recommendation 

As Fire Chief, I recommend that Corporation Counsel and the 
Fire Chief be instructed to amend the City of Vancouver By-law to 
provide adequate means of egress and floor separation. 

Your Board RECOMMENDS that the recommendation of the Fire Chief be 
approved and that a copy of the draft By-law amendments be given 
to the B.C. Hotel Association and other interested parties in order 
to receive their comments when the By-law is presented to Council. 


FOR ADOPTION SEE PAGECS) . 
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October 29th, 1971 
The following is a report of the Board of Administration:- 

WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 


RECOMMENDATIONS : 


1. Closure of Lane South of 39th Avenue 

West of Trafalgar Street, Lots 9 to 16 
and Portions of Lots 24 to 31, Block 9, 
D.L, 2027. and Crofton Manor Limited 

"Crofton Manor Limited are proposing to create a site comprising 
Lots 9 to 16 and the southerly portions of Lots 24 to 31, Block 9, D.L. 2027. 

There are two portions of lane within the site which the developer 
has made application to purchase. 

I RECOMMEND that the south ten feet of Lot 28, and the south 30 feet 
of Lot 27, Block 9, D.L. 2027 which are established for highway be closed and 
stopped up and conveyed to Crofton Manor Limited subject to the following 
conditions :- 

(a) The sale price for the two portions of closed lane to be the sum 
of $6,093 in accordance with the recommendation of the Supervisor 
of Property & Insurance. 

(b) The two portions of closed lane to be consolidated with adjoining 
lands in Block 9, D.L. 2027 to form one parcel as shown outlined 

red on plan of subdivision attested to by M. Bruce Patterson, B.C.L.S. 
on the 9th day of September, 1971 and marginally numbered 133-8. 

(c) The applicant to grant to the City a 12-foot public utility easement 
adjacent to the northerly boundaries of the aforementioned consolidated 
parcel to the satisfaction of the Corporation Counsel and the City 
Engineer . 

(d) The plan of subdivision mentioned in (b) above to receive the approval 
of the Approving Officer under the provisions of the Subdivision 
Control By-Law." 


Your Board RECOMMENDS that the foregoing be approved. 
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2. 


2nd Avenue Crossing of CP. Railway Mile 0.40 
V. & L. I. Marpole Br. and Mile 0.09 False Creek 
(South Shore) Br. and Granville Street Crossing 
Mile 0.24 False Creek (South Shore) Br. 


"It is planned to construct crushed gravel roads on Granville Street 
between 2nd Avenue and 3rd Avenue, and on 2nd Avenue between Granville and 
Fir Streets, in 1972. CP. Rail tracks cross both these streets, and 
accordingly, the City must seek permission for these crossings from the 
Railway Transport Committee. 

I RECOMMEND that:- 

(a) The City Engineer be authorized to sign the plan on behalf of the 
City. 

(b) Corporation Counsel be instructed to make the requisite application 
to the Railway Transport Committee." 


Your Board RECOMMENDS that the foregoing be approved. 


3. Spur Track Crossings over North Kent Avenue at 
Prince Edward Street, Miles 1.55, 1.57 and 1.59 
V. & L.I New Westminster Branch 


"An application has been received from Morgan A.R. Steward and 
Company, acting on behalf of Block Bros. Construction Ltd. and Swansea 
Investments Ltd., to cross North Kent Avenue with spur tracks to serve 
buildings on Lot B, Block 10, D.L. 313 and Block 11, D.L. 313. 


I RECOMMEND that:- 


(a) The application be approved subject to the conditions set out in 
the Standard Railway Crossing Agreement which includes in its 
provisions that all costs, actual and related, of construction, 
maintenance and removal be paid for by the Industry. 

(b) Your Engineer be authorized to sign the application plan to the 
Railway Transport Committee on behalf of the City:- 

( i) After the pi an has been amended to his satisfaction, 
(ii) When an undertaking has been received from Block Bros. 

Construction Ltd., and Swansea Investments Ltd. to execute 

a Standard Railway Crossing Agreement." 


Your Board RECOMMENDS that the foregoing be approved. 


4. Flat Rates for Property Owners' Share of 

Completed Street Lighting Local Improvement 
Pro.jects 


The City Engineer reports as followsj 

"ejection 508 (c) of the Vancouver Charter provides that Council may by 
resolution establish a flat rate per foot frontage with respect to any two or 
more projects of a like nature, based on the average cost per foot frontage of 
such projects as estimated by the Council. 


/ continued . . . 
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The following flat rates are derived from the contract costs and the 
costs of v;ork done by the City forces, together with allowance for interest 
over the period of construction and other general charges. These rates for 
the property owners' share of the street lighting projects, which were com- 
pletf:d during 1971, have been developed in accordance with the provisions of 
the Vancouver Cnarter and the Local Improvement Procedure By-law. All the 
projects were dealt v;ith at the following Courts of Revision. 


ochediile Mo» 

39o - Iiiitiacive 
397 - Petition 


Court of Revision Date 

oeptcmt-er 10th, 1070 
ijepteniber 10th, 1970 


RECOM;.;£;Nj^cD that tiie following flat rates be approved. 


Projects as Identified on the 
kf} seosrnent Coiirnissioner ' s .-jchodules 


Flat Rates to be Applied to the 
Assessable Property in the Projects 


;3chedule 
No . 

390 


397 


396 


397 


Item Mo » 

4,5,6,0,10,11,12,14,15,16, 
17,13,19,24,25,29,30,34,35, 
36,37,33,40,41,42,43,45,48, 
49,51 


1,3,7,13,20,21,22,23,26,27, 
28,31,32,33,39,44,46,47,50, 
52,53,54,55,56,57,53,59,60, 
61,62,63,64,65,66,67,69,70 

1, 2, 3 


Business S. Multiple 
Dwelling 


$1,044 755 


Residential 
$1,044 755 


$1,702 999 


$1,702 999 


Your Board RECOMMENDS that the foregoing report of the 
City Engineer "be adopted. 


5. 


Project 200 Investments Limited and 
British Columbia Hydro and Power Authority 


The Corporation Counsel reports as follows :- 


"As a condition for the granting of a development 
permit for Project 200, the Developer was (among other 
things) required to grant to the City an easement for 
a right-of-way for pedestrian and vehicular traffic 
along the southerly 10' of the Canadian Pacific Railway 
property abutting Cordova Street between the west 
boundary of Granville Street and the westerly boundary 
of Lot A. of Lot 6, District Lot 541. Accordingly, an 
agreement dated September 15, 1970, was made among the 
City, Project 200 Investments Limited, Marathon Realty 
Company Limited and Canadian Pacific Railway Company 
(now Canadian Pacific Limited) . The rights granted to 
the City under this agreement were made expressly subject 
to the prior right and licence granted by Canadian Pacific 
to the British Columbia Electric Railway Company Limited 
by agreement dated March 7, 19 52. This agreement gave 
to the B.C. Electric (as it was then) the right to maintain 
certain poles and equipment on the said property of Canadian 
Pacific. 


/continued 
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The 1970 agreement is now in the process of being registered 
in the Land Registry Office. However, before the same can 
be registered, the Registrar of Land Titles requires B.C. 
Hydro, successor to B.C. Electric, to consent to such regis- 
tration by reason of its prior unregistered rights. B.C. 
Hydro has agreed to consent to such registration on the 
condition that the City enter into an agreement with B.C. 
Hydro whereby the City acknowledges the rights of B.C. Hydro 
under or by virtue of the 1952 agreement and that the City 
will observe and be bound by the said rights. B.C. Hydro 
has submitted a form of agreement to this effect which is 
satisfactory to this department. 

I recommend that the form of agreement as submitted by B.C. 
Hydro be executed by the Mayor and the City Clerk and the 
seal of the City be affixed thereto." 


Your Board RECOMMENDS that the foregoing recommendation of the 
Corporation Counsel be adopted. 


INFORMATION: 

6. Tender Awards; April to August, 1971 


The Purchasing Agent reports as follows :- 

"111 accordance with Council policy, during the months of April, May, 
June, July and August, 19 71, contracts for the following supplies 
were awarded by the Board of Administration: 

Police & Fire Recording Equipment 

Scotchlite Sheeting 

Road Marking Paint 

Automobiles 

Trucks & Chassis 

Tailgate Mounted Vibratory Roller 

Hydraulic Sewer Cleaner 

Motorcycles 

Pncunatic Roller 

Laundry Service 

2-l/ay Portable Radios 

Traffic Signal Cable & Span \i±xe 

Copies of the details of these tender awards are circulated." 


Your Board submits the foregoing for the information of Council. 


RECOMMENDATION: 

7 . Gastown Beautif ication Pro.ject 

The City Engineer reports as follows: 

."On October 25, 1971 Council resolved that 'wlaen formal approval 
is received from the two senior governments in respect of their partici— 
^^ation in this project, action be commenced to proceed with the project 
and that this latest Resolution of Council be in clarification of the 
present status of the matter, ' 

His Worship further directed that the Board of Administration 
report on those items for which construction can proceed immediately. 


/ continued 
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Clause 7 Continued 

The present status is as follows; 

Formal approval has not yet been received from senior governments. 
Design of water, electrical and B.C. Telephone works is complete; water 
works can still be completed before the Christmas rush; electrical and 
telephone works are of sufficient magnitude to interfere with the Christmas 
rush and should therefore proceed after Christmas, Sewer design will be 
completed before Christmas, in time for work to begin at the foot of 
Carrall Street before Christmas. 

The following concerns those works which could proceed immediately 
upon receipt of formal approval from the senior governments : 

Water mains located in the Gastown area have a bad leak history 
and should be replaced for economic reasons prior to any improvements in 
that area. These are: 

Streets From To 


Water Sti'eet Cambie Street Carrall Street 

Alexander Street Carrall Street Lane West of Main Street 

Maple Ti-ee Square 


The estimated cost for this work is $85,000 of which amount 
$16,000 has been budgeted for in the East Gastown Beautif ication Project 
(Maple Tree Square). The remaining amount of $69,000 is available from 
the 1971 Water Capital Budget, 'Short Notice Projects - Unallocated', 
Account No. 127/7902. 

Although only the works in Maple Tree Square are required because 
of imminent and approved surface improvements ($16,000) the remaininc 
works ($69,000) should be carried out coincidentally to avoid expensi 
temporary interconnection between the new and existing systems outsic 
the immediate area. This additional work is required anyway because 
a bad leak history. 

Since funds for the beautif ication project have not yet bee 
approved by the senior governments but approval is expected shortly, 
in order to avoid any delay once this approval arrives , Council may 
wish to : 

(a) Approve the total water works construction project 
described above, subject to approval by senior government; 
of their share of the total program in accordance with 
Council Resolution of October 26, 1971. 

(b) Authorize that $69,000 be appropriated from the 1971 
Water Capital Budget, Short Notice Projects - Unallocated 
Account No. 127/7902, to cover those works not to be 
shared by the senior governments. 

(c) Authorize an advance of $16,000 for the Water works 
portion of Maple Street Square Project from Account 
No. 127/7902; this amount to be recovered and credited 
to this account from Beautif ication f\inds after 
contributions from the Senior Governments have been 
received. 

Approval by Council of the above will permit construction of 
waterworks to begin Immediately upon receipt of senior government 
approval without further report to Council. Reports on the remaining 
works and on Blood Alley will be before Council in the near future." 

Your Board RECOMMENDS the foregoing report of the City 
Engineer be adopted. 

(Board of Administration Enquiry report dated October 20, 1971, is 
ae;ain circulated for information) ^ 

FOR ADOPTION SEE PAGE(S) 
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Board of Administration, October 29, 1971 


(Social 1) 


SOCIAL SERVICE AND HEALTH MATTERS 


RECOMMENDATION 

1 . Social Allowance - Christmas Bonus 

The Director of Welfare Services reports as follows: 

"The Honourable P. A. Gaglardi, Minister of Rehabilitation 
and Social Improvement, has approved a supplementary allowance 
(Christmas Bonus) to persons in receipt of Social Allowance 
during the month of December 1971. 

The amount of the Christmas Bonus is $10.00 for each head 
of a family and $4.00 for each single person. This is the same 
rate as in 1970, and will be shared 85% by the Province and 15% 
by the Municipalities on a per capita basis. 

Recommended that payment of this Bonus be approved." 

Your Board RECOMMENDS the foregoing report of the Director of 
Welfare Services be adopted. 

CONSIDERATION 


2. Communication from Vancouver 
Welfare Rights Organization 


ITic Corporr, i. ion Cc)L(i;;-el reports as follows: 

"Cor rc.si-.ondo)K;t^ has been received from a representati\''o 
of the a.l")0\'o orya^vi. r'.al.j.0Ji stafcinq that tlicy wish to iricorpor- 
ale them;;'-.- 1 ve;.; ini.,o a society wj th L]ie above narae . Bocauiic 
of the use of the: word "Vancouver" in connection with the 
organization, the Registrar of Companies requires that Council 
give permission to use the City's name. This matter is there- 
fore submitted for Council consideration. " 

Your Board submits the foregoing report of the Corporation 
Counsel for Council's CONSIDERATION. 


FOR ADOPTION SEE PAGE(S) -. 
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BUILDING AND PLANNING MATTERS 

RECOMMENDATIONS 

1. Request to Keep 4 Horses at 
6625 Balaclava Street - 
(Site Size: 181.5' x 325.4') 

The Director of Planning and Civic Development reports as follows: 

"A DeveloppiGnt Permit Anpli cation No. 57173 has been filed on behalf 
of Mr. J. A. Gretzinner, to construct a stable on this site at 
66?5 Balaclava Street. Mr. Grotzinaer also renuests nenni ssioii to 
keep a maxiinurn or 4 norses on the site. 

The site is 'located in an RA-1 Limited Aqricultural District. 
Section 10(16)(c) of the Zoning and Devel opirent By-law requires that 
the keepincj or housinq of horses is subject to tlie approval of City 
Counci 1 . 

The Technical Plcnnina Board have approved D>^veloninent Permit 

No. 57173 periiiittinc; the construction of tlie stable on tliis site subject 

to the api^roval of City Council for the keeoinq of the 4 horses. 

The Director of Plannino recommends that City Council approve the 
keeping of a maximii:;) of 4 horses on this site." 

Your Board RECOMMENDS that the recommendations of the Director of 
Planning and Civic Development be approved. 

2. Parking Problem: 
West End 


The City Engineer reports as follows: 

"On August 25, 1970, City Council adopted the recommendations of 
it? Standing Committee on Planning and Development dated August 13, 1970 
(see Appendix E) which included: 

'...that the City Engineer be requested to report on the implemen- 
tation of Recommendations 1 and 2 (contained in a report of the 
City Engineer on Parking Problems in the West End, dated July 27, 1970) 
quoted below: 

1. That a 32-foot pavement width be adopted as the standard for 
the local streets in all residential districts in the city 
which are zoned higher than one- and two-family ds^elling areas. 

2. That a program of improving the local streets in the West End 
to the 32-foot width be initiated by the City under the Local 
Improvement procedure, commencing in 1971, with funds provided 
within the current Five-Year Program. ' . 

We wish to draw to Council's attention that in addition to these 
matters, the following items were also put forward for Council consideration 
in tlie Board Repx^rt : 

(a) 'I'hc pr inc i |) li> oT cimr(jin<) <i I {or ovc^ru i t oii-strm't 
parkinq in t,lH> Wos;t- i:iid; 

(b) All iii(,-r(Vi;;(> in I'olicx^ inan)H)wi^r to provitli^ onlorcxwnit of tlu> 
cxistinq two-hour parkin<j time limit in tho Wi^s;t ICnd; 

(c) A review of the Zoning requirements for off-strcet parking 
in high density residential zone. 


cont'd 
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Clause 2 continued 


To date the requested report has not been si±>initted to Council since 
Council has also instructed that the Planning and Social Planning Departments 
give priority to the preparation and s\±>inission to Council of 'policy guide- 
lines' for the West End and that this latter report t>e submitted in December, 
1971. Further, that the Director of Planning and Civic Development report as 
soon as possible on the question of density . It is felt that, in view of the 
need to develop jointly the information that will be submitted in the above- 
noted reports, e.g. density has a direct bearing on services to be provided 
and the paving program must be integrated with any 'walkway' program. Council 
would wish to have all reports coordinated and included in one overall report 
by the three departments concerned. " 


^our Board RECOMMENDS that the report of the City Engineer on the 
implementation of Recommendations 1 and 2 (contained in the repor 
of the City Engineer on Parking Problems in the West End, dated 
July 27, 19 70) be submitted at the same time as the reports to be 
received from the Director of Planning and Civic Development and 
:he Director of Social Planning/Community Development on policy 
'juidelines for the West End. 


FOR ADOPTION SEE PAGE(S) . 
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Board of Administration, October 29, 1971 (FINANCE - l) 


FINANCE MATTERS 

CONSIDERATION : 

1 . Renfrew Amateur Swim Club: Grant 
The City Clerk reports as follows: 

"A letter has been received from the Renfrew Amateur Swim Club 
requoGting that the Council consider makin'.)" an unspecified grant to 
ass.-i ,';t the Club. The CJ.ub services the Renfrew area and are unable 
to raise its monthly f cos . 

The overage monthly income from the members is approximately 
$330.00, coaclios fees are approximately $350.00 per month and the 
pool time contrr.ct with the Park Board is approximately $360.00 
per month. Ti;e organization therefore advises that tliey are 
operating "in the red" each month for approximately $380.00. 

Council will recall that a simj.lar grant request was made 
from the Vancouver Amai.eur and Canadian Dolpiiin Swim Clubs in 
Novo.;ibr.r , 1970, to provide special reduced rental rates at the 
Percy Norman Memorial and Crystal Pools. Council passed the 
follovn.ng motion with rj spect to this subject matter: 

"THAT a grant of $2,250.00 be approved to provide for 
the Canadian Dolphin and Vancouver Amateur Swim Clubs 
a special reduced pool rental rate in the year 1970, 
subject to the Park Board taJcing similar action." 

In October of 1969 the Killarney Swim, Club also requested 
a grant of $1,200.00 to provide for the rental reduction of 
Killarney Pool. Council deferred a motion, to provide h of the 
$1,200.00 requo::^ted provided the Park Board matches the amount, 
until tPi'? rejniJts of the Killarney Swim Cl\.ib's approach to the 
Provincial Government ^md the Pai k Hoard for financial assistance 
v;as tlf ■l.t;rminec-! , Sijbi-.oquer, t ly , thc^ Park Bo>u;d did not. grant thr? 
assista.nce and the Clun ci.i.d not i,ipprOLich tlio Provincial Ciovernmon I: . 
No further action tlieroforc, was takc^n of this request, by 
Counci 1 . 


The Renfrew Amateur Swim Club recently applied to the Park 
Board for a grant or reduction in pool fees , however the Park 
Board advised that no reduction in j)ool fees could be granted 
this year. 

Your Board submits the request of the Renfrew Amateur Swim Club 
for the CONSIDERATION of Council. 

(Copies of the letter from the Renfrew Amateur Swim 
Club dated October 1, 1971, are circulated for the 
information of members of Council.) 
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CONSIDERATION 

2. Kitsilano Boys' Band: Grant in Lieu of 

Rental of Queen Elizabeth Theatre 

The City Clc^rk reports as follows: 

A lc?tter dated October 19, 1971 has been roceivod from the 
Pror.ident of the Kitsilano Boyt; ' Band P;'rents ' Association 
cuivi.sing tinot tn.o Band will be holding a concert in the 
Quc^en Elii-.abeth Theatre, Januciry 22, 1972. The purpose 
C'f the conceit is to raise funds to enable the Band to 
coni:inue its activities. 

The Associav ion , triereforo, is requesting that the City 
Ccvoncil consider a arant in Ij.eu of rental of the Theatre 
(^^750. 00) . 

It is noted that Council has dealt witli similar requests in 
the past as follows: 

April 1970 - Elgar Choir re Concert - Approved 

($(>00.00) 

March 1971 - Vi Cameron Dance Scliool - No Action 

Rental of 'JMieatre for Taken 
Uance Revie\\' 

Your board s-ubuiits the foregoiijg request for GONS IDEIiATION 
of Council. 

Delegation request - Kitsilano j^oys ' Band Parents' Association 


FOR AfiOfSefJ SEE PAGE(S) 
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SUPPLEMENTARY REPORT OCTOBER 29, 1971 


BOARD OF ADMINISTRATION 


PERSONNEL MATTERS 


RECOMMENDATIONS : 


Leave of Absence with Pay: Dr. F. J. Blatherwick, 
Health Department 

he Director of Personnel Services reports as follows: 

The City Medical Health Officer has requested that authority be 
c iven to have Dr. F.J. Blatherv/ick , Medical Health Officer II in the 
J-ealth Department, participate in the first 'Health Care Evaluation 
eminar ' . 

Ihis seminar is being held at the McMaster University, Hamilton, 
Ontario, from November 14th - 19th, 1971 inclusive. One main subject 
to be discussed is the Transient Youth Program in which the City is 
an active participant with funds for the program being provided by 
Federal Grant. Dr. Blatherwick ' s participation will be of great 
value to us as we attempt to evaluate the success of our Transient 
YDuth program but, in addition, the knowledge gained will be of general 
'alue to the Department as it attempts to evaluate its other service 
programs. S 


Tiie only expense to the City would be five (5) days leave of absence 
Lth pay as a National Health Graixt has been approved covering all 
her expenses . 


Ai this request of the City Medical Health Officer is in accordance 
w:.th Personnel Regulation 45-2, Non-Rostor Conferences, I rccoramend 
ti^at leave of absence with pay for Dr. Blatherwick for November 14th 
19th, 1971 inclusive be approved." 


t<» 

YOUR BOARD 


RLCOMMENDS that the foregoing recommendation of the Director of 
Personnel Services be adopted 

Interview Expenses for Two Applicants for Position of 
Assistant Director of Welfare Services 

Th s Director of Personnel Services reports as follows: 

"Tie position of Assistant Director of Welfare Services v/as estab- 
lished by City Council early in 1971 and was subsequently advertised 
twice across Canada in professional journals and newspapers. The 

suits of the advertising have been very limited and to date, only 
tw<i candidates frora out of town appear to possess the basic qualifi- 
ca:ions ana experience required of the position. Consequently, it is 
recommended that authority be granted to bring these two applicants 
to Vancouver for a personal interview and assessment. 

On<! of the candidates, Mr. G.K. Stangier is currently Director of 
Program Planning- for Alberta Newstart Inc., a special federally spon- 
so]:ed x^roject created to improve the social and economic conditions of 
disadvantaged persons and to develop experimental rehabilitation pro- 
grams for the unemployed. 

Th<i second of these candidates, Mr. D.L. Toombs, is presently Manager 
of Training at Saskatchev7an Newstart, similar to Mr. Stangier 's posi- 
tion. Mr. Toombs has also had supervisory and administrative experi- 
ence in the Manitoba Provincial Department of Welfare. 
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Board of Administration, October 29, 1971 . .(SUPPLEMENTARY REPORT - 2) 
Cl ause No. 2 (cont'd.) 

The Director of VJelfare Services is in agreement that these two 
candidates merit further assessment and consideration. 

The total cost of bringing the two candidates to Vancouver including 
round trip air fare, accommodation and miscellaneous expenses would 
be approximately $360. The Comptroller of Accounts advises that the 
required funds are available within Account No. 7901/250 - Travel 
Expenses . " ' 


SfOUR BOARD 


RECOMMENDS that the foregoing recommendation of the Director of 
Personnel Services be adopted 


FOR ADOPTION SEE PAGE(S) 


BOARD OF ADMINISTRATION ^ w 

PROPERTY MATTERS 


OCTOBER 29, 1971 

INFORMATION 

1 . Demolitions 

The Supervisor of Property and. Insurance reports as follows: 

"I have received, and opened quotations from various contractors 
for demolition of the structures listed below and have 
awarded, the contracts to the low bidders as noted: 

Property 


466 E. Cordova St. 
Lot Block 57, 

D.L. 196 

226-228-230-2i|6 
Powell Street 
Lots 26 & 27, Blk. 
5, D.L. 196 

The above contracts have been confirmed by the Board of Administration 
and are reported, to Council for information." 

Your Board submits the matter to Council for rNPORMATION. 


'RECOMMENDATIONS 


p . , Successful City to Code 

Bidder Pay No. 

Hostel for R. Shortreed $1,395-00 531/1251 
Single Men 


Provincial P. Blackall $16,650.00 1^2/1209 

Courts 

( Vancouver ) 

Complex 


5. Sale of City Laads to Gulf Oil Co. Ltd. for 
Consolidation with Lands Presently Owned by 
the Company & Described as Lot 1, D.L. 334 
Group 1, N.W.D., Plan 13993- 

T^e Supervisor of Property & Ineurance reports as follows: 

"On May 31, 1966, City Council approved in principle a request by Gulf (formerly 
B.A. ) Oil Canada Limited to purchase land to expand its site at the South-east 
Comer of 5Uth Avenue and Kerr Street, aubject to a decision on the amount of 
City land to be sold to the Company and subject to the conveyance bein^^ held in 
abeyance pending determination of the over-all scheme of develojmient for Champlain 
Heists. Negotiations were carried out at that time and a tentative agreement 
reached subject to ratification by Council and subject to conveyance being carried 
out upon completion of the plans for this portion of the South-east Sector, 

With completion early this year of plans for this portion of Champlain Height^, 
the matter of conveying the additional land to the Oil Company was re-opened. 

Subsequent negotiations have resulted in the Company agreeing to pay a square 
foot rate for the additional land based upon the prioe obtained by the City on 
open tender for the adjoining commercial land. 

The original application by the Company to reaone the lands from HS-1 to CD-I 
was approved by Council on Ootober 5, 1961 and was, amongst other conditions, 
subject to "the scheme of development being first approved by the Taohnioal 
Planning Board, having regard to adequate landscaping and to integration of 
the gasoline filling station with the ultimate shopping centre development," 
This condition will still be imposed on the Company in connection with the 
development of the surrounding lands which were put out to tender in April of 
this year. 


Continued. 
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Clause No. 2 (Continued) 


The conveyanoe of the adjoining coamercial lands to the Hudson's Bay Company is 
dependent upon the conveyance of the additional lands to the Oil Company, and as 
all conditions have been complied with to this stage, it is proposed that the 
transaction as agreed upon be completed and it is therefore 

RECOMMENDED that: 

(i) the sale of the additional land to the Gulf Oil Company be made at a price 
of $30,680.00 for the land as indicated in Reference Plan #U396A from the 
CTirrent Planning Division dated September, 1970; 

(ii) the subdivision plan be prepared and signed on behalf of the City; 

(iii) development of the expanded site be subject to approval of the Technical 
Planning Board to ensure that the development conforms with the surrounding 
commercial development." 

Tour Board 

RECIMIMENDS the foregoing recommendation of the Supervisor of Property & Insurance 
be adopted. 


3!. Rental Review - Situated on the S/E Corner of 

i Charles Street and Odlam Drive 

j - • ■ 

The Supervisor of Property & Insurance reports as follows: 

"N.66' of Lots 1 & 2of Lots 1,2,11 & 12 and 17' 
Strip of Charles St. abutting Lots 3 & i|. and 1 of 
5 & 6, all in Blk. \\Q , D.L. 1 82 J, Situated on the S/E 
Corner of Charles Street and Odlam Drive are leased 
for parking purposes to Messrs. Frederick, Jonathan 
and Roderick Storey, the owners of Travelguard Luggage, 
which Company is situated on the land to the East of the 
City property. The lease is for a period of 20 years 
expiring on July 31st 1981, subject to reviews at 5-year 
intervals . 


]ja accordance with the terms of the lease, the rental has been reviewed 
and it is recommended that it be increased from $2^.00 per month to 
$52.50 per month, plus all taxes, as if levied, effective August 1st, 1971. 
Tte owners of Travelguard Luggage have agreed to this increase. 

RECC»!MEIiDED that the rental of City-owned property. North 66 feet of Lots 
1 and 2, of Lots 1, 2 11 and 12, Block UO, D.L. l82j be increased to 
$52.50 per month, plus all taxes as if levied. This increase is to be 
effective August 1st, 1971. 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property & Insurance 
be adopted. 
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(PROPERTY MATTERS -3) 


Sales: General 


Recomended that the following offers to purchase received by the Saperriaor 
of Property & Insurance be approved under the terms and conditions set down 
by City Council, being in each case the highest offer received. 


re: Lots G, H, J & K, Block 3, D.L. 311* 
S/S U8th Aveniie between Dunbar and 
Colllngwood Streets. Zoned; RS-1 


Name Lot 

Vfoodgreen G 

Investments 

Limited 


Approx.Size 
66' X 155' 


Sales Price 


$21,000.00 


Terms 

City 
Terns 
9% 


Woodgreen 

Investments 

Limited 


H 


66' X 155' $21,000.00 


City 
Terms 
9 9% 


Stanley 
Kwok 


66 • X 155' $21,000.00 


City 
Terms 
• 9% 


Stanley 
Kwok 


66' X 155' 


$21,000.00 


City 
Terms 
• 9% 


Conditions ; 

1. This site contains peat and has been filled. The pvirchasers must first 
satisfy themselves as to soil conditions. 

2. Developwent must be in accoi^dance with the report approved by Council, 
October 5th 1965, entitled "Sewerage, Drainage and Developaent in the 
Lower Musqueam Area. 


5. 


Advance Purchases -Britannia Community 
Services Centre, 1635 Napier Street 


Thej Supervisor of Property & Insurance reports as follows: 

"Reference is made to Item 2, Property Matters, September 10, 1971 confirmed 
by Council September ll+, 1971 approving the acquisition of Lot 6, Block 28, 
D.L. 261|A, known as l63$ Napier Street. 

This is a small house, now vacant, located in Stage I of the Britannia Scheme 
for Redevelopment. Stage I has a higja priority for redevelopment and 

because of the short time available for occupation, it is suggested that this 
house be demolished. 


The Director of Planning confirms that Stage I lands should be cleared progressively 
to enable school construction to commence as early as possible. For this reason, 
it is also suggested that future buildings acquired in the Stage I Area be demolished 
when vacant. 


. Continued 
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Clause 5 (Continued) 


In view of the foregoing it is 

RECOMMENDED that the Supervisor of Property & Insxirance be authorized to demolish 
the dwelling at 163$ Napier Street and it is 

IWPHER REXJOMMENDED that the Supervisor of Property & Ins\xrance be authorized to 
clear the buildings from all land purchased in "Stage I" of the proposed Britannia 
Comarunity Services Centre when they become vacant." 

yiur Board 

EiXJOMMENDS that the foregoing report of the Supervisor of Property & Insurance be 
adopted. 


6. Vesting Order 

298 Main Street 

Lots 9 & 10, Block 5, D.L. 196 


The Supervisor of Property and Insurance refXJrts as follows 

"On February 23rci, 1971, City Council approved the expropriation 
of the above property for the Provincial Courts (Vaoicouver) 
Complex. 

This corner site with a frontage of 57' on Main Street and 120' 
on Cordova Street and zoned CM-1 is improved with a one-storey 
and part basement masonry building erected in 1910. This former 
bank building, with a main floor area of 3,513 sq. ft,, is owned 
and occupied by the Seafarers' International Union of Caunada. 
The Seafarers' Union has divided the main floor into a reception 
and meeting area; the mezzanine floor (825 sq. ft.) into office 
space and the part basement (1,751 sq. ft.) provides recreation 
aind storage space. This building has 10 plumbing fixtures, a 
tax and gravel roof, cut stone asid. concrete on exterior walls, 
a concrete foundation and is heated by an automatic oil-fired 
hot water heating system. The Union since purchasing this 
building in 1957 has done extensive renovating aund remodeling 
and the structure is in very good condition. 

The above property is the only one in this project that is not 
under the City's control and possession is required so that a 
cleared site cam be available for the early construction of the 
new court facilities. 

Negotiations with the Solicitor for the Union have failed to 
bring a settlement and since eaxly vacant possession of these 
premises is required, the City Solicitor has advised that a 
Vesting Order be obtained. 

RECOMMENDED that the Corjxsration Counsel be authorized to apply 
to the Court for a Vesting Order." 

Vour Board 

FECOMMENDS the foregoing recommendation of the Supervisor of Property 
end Insurance be adopted. 


^f•^f•■^Ht■ 

FOR ADOPTION SEE PA6£(S) .„ 
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REPORT TO COUNCIL 
STANDING CgyiMITTEE OF COUNCIL ON HEALTH AND WELFARE 
OCTOBER 28, 1971 

A meeting of the Standing Committee of Council on Health and 
Welfare was held in the No. 1 Committee Room, City Hall, on Thursday, 
October 28, 1971, at approximately 10.30 a.m. The following 
Members were present: 

PRESENT: Alderman Linnell (Chairman) 

Aldermen Adams, Bird, Broome, Hardwick, 
Phillips, Rankin and Sweeney 

ABSENT: His Worship the Mayor (Civic Business) 

Alderman Calder 
Alderman Wilson 

CLERK TO 

THE COMMITTEE : D. Scott 

The Minutes of the meeting held September 23, 1971, were 
adopted. 

The following recommendation of the Committee is submitted for 
consideration : 

RE COMMENDAT I ON 

1. Social Assistance and Related Services to Youth: 
Children's Aid Society Brief 

The Vancouver City Council on October 5, 1971, passed the 
following motion: 

"THAT the recommendations of the Board of Administration 
and the Director of Welfare Services in the Board of 
Administration report dated October 1, 1971 be approved 
in principle and forwarded to the various parties 
referred to in ^commendation 1 (a) of the Standing 
Committee report Tsf September 23, 1971." 

Recommendation 1 (a) r6t,ads as follows: 

"THAT the report of the Director of Welfare Services as 
contained in the Board of Administration report dated 
September 23, be referred back to the Director of 
Welfare Services for revision if he wishes and then the 
report be submitted to the organizations listed on 
page 4 of the brief of the Children's Aid Society dated 
August 19, and to any other groups that request it, and 
such various groups submit their comments to the 

Standing Committee." 

\ 

The Chairman advised the Committee that delegation arrangemEnts 
had not been made as it was intended, at this meeting, to review the 
briefs submitted by various organizations, together with the Board of 
Administration »^ort dated October 1, 1971 ■. However, the following 
representati>^ from organizations which had submitted briefs were 
present and the Committee agreed that they come forward in order that 
they may comment on the Board of Administration report as it was being 
reviewed . 


23/ 


STANDING COMMITTEE OF COUNCIL ON HEALTH AND WELFARE 
OCTOBER 28, 1971 


Clause No. 1 (Cont'd.) 


Mr. D. B. Fenny Executive Director, Children's Aid 

Society of Vancouver 
Mr. S. J. McDaniel Executive Director, Catholic Family 

and Children's Service 
Mr. D. M. McConney Assistant Executive Director, United 

Community Services of the Greater 

Vancouver Area 
Major B. Halsey President, B.C. Association of Social 

Workers, Greater Vancouver Area Branch 
Mr. D. Thomson Executive Director, Family Service 

Centres 

Dr. G. Hamilton Executive Director, B.C. Association 

of Social Workers 

It was agreed that the recommendations of the Director of 
Welfare Services, contained in the Board of Administration report 
dated October 1, 1971, be reviewed seriatim and the Director, together 
with the members of the Committee and the representatives of the 
organizations present, commented on the various items. 

After considerable discussion it was 

RECOMMENDED 

(A) that Recommendation I, items (a) - (d) inclusive, as contain- 
ed in the Board of Administration report dated October 1, 1971, after 
amendment to read as follows, and insertion of (d) (vii) be adopted. 

I. That Social Assistance to persons under the age of 

majority be granted in accord with the following criteria: 

(a) Minor with residence outside the City of Vancouver 
requires prescribed medical treatment which is 
only available in the City of Vancouver and parents 
unable to meet additional costs. 

(b) Unmarried mothers. 

(c) Legally married couple under the age of majority, 
(one or both members) where the breadwinner is 
permanently unemployable because of physical or 
mental disability, temporarily unemployed for medi- 
cal reasons or temporarily unemployed due to loss 

o f empl oymen t . 

(d) In the case of children age 16 to 18th birthday, 
the minor is to be directed to the Children's Aid 
Societies in Vancouver who will be responsible for 
determining from contact with the child and parents 
whether 

(i) home unsuitable - minor needs to be apprehended 
as a neglected child and made a ward, or a 
non-ward care plan needs to be worked out with 
the parents; or repatriation is indicated. In 
cases of this nature the City of Vancouver 
Welfare and Rehabilitation Department has no 
responsibility. 

continued. . . 
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(ii) home is unsuitable (parents separated, etc) , 
and the child provides objective evidence 
to the Children's Aid Society that he has 
been a self supporting responsible person 
for the past six months, is temporarily 
unemployed and is in need of temporary 
assistance. In this instance, taking of 
guardianship may be harmful, unreasonable 
and unnecessarily expensive. The Children's 
Aid Society will submit this information 

to the Department and the Department will 
take an application for social assistance, 
and if the applicant meets need eligibility 
criteria, he will be enrolled on temporary 
assistance and the Department will provide 
necessary follow-up which may include 
arranging for skilled training for more 
secure employment. In effect, in this case, 
the parental economic resource has been 
checked out and is not relevant. 

(iii) home is suitable - parents willing and 
financially able to support their child at 
home but not away from home. Minor has no 
significant work record and is unwilling 
to go home. The Children's Aid Society 

to advise the minor that he is not eligible 
for Social Assistance. 

(iv) home is suitable - parents financially 
unable to maintain their child away from 
home. Child has been ' living away from home 
and self-supporting for the previous six 
months. Temporarily unemployed, seeking 
new employment. In this instance, taking 

of guardianship may be harmful, unreasonable 
and unnecessarily expensive. The Children's 
Aid Society will submit this information to 
the Department who will take an application 
for social assistance and if the applicant 
meets need eligibility criteria, he will 
be enrolled on temporary assistance and the 
Department will provide follow-up which 
may include arranging for skilled training 
for more secure employment. 

(v) home is suitable - parents financially 
unable to maintain their child at home or 
away from home. Child has no significant 
work record. In this instance, taking of 
guardianship may be harmful, unreasonable 
or unnecessarily expensive. The Children's 
Aid Society should advise the child to 
return to his parents and community and 
seek financial assistance from the public 
authority in that area. 


continued. 
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(vi) parents deceased - Children's Aid Society 
will normally take guardianship. in cases 
where the minor has been self supporting 
for the past six months and is temporarily 
unemployed and in need of financial assis- 
tance, the Children's Aid Society will 
refer the person to our Department to apply 
for social assistance. If the applicant 
meets need eligibility criteria he will be 
granted social assistance and the Department 
will assist the person in job placement and 
how to use available opportunities for 
skilled training. 

(vii) exceptional cases - in those instances 

where the stated criterias result in undue 
hardship, the situation shall be reviewed 
jointly by senior officials of the Depart- 
ment and the Children's Aid Society 
concerned. 


(B) that with respect to Recommendation I (e) dealing with 
Social Assistance applicants - age 18 to 19th birthday, 18 year old 
persons be considered as adults for the purpose of Social Assistance, 
and that the Provincial Government be contacted to clarify this matter. 

(C) That Recommendations #2 and #3 contained in the Board 
of Administration report dated October 1, 1971, be adopted. 

The meeting adjourned at approximately 11.50 a.m. 


* * * * * 


FOR ADOPTION SEE U^l^^l-M^^- 
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CITY OF VANCOUVER 

REGULAR COUNCIL MEETING 

A Regular meeting of the Council of the City of Vancouver 
was held on Tuesday, November 9, 1971, in the Council Chamber, 
at approximately 9:30 A.M. 

PRESENT: His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder (10:40 a.m.), 
Hardwick, Linnell, Phillips, Rankin, 
Sweeney and Wilson 

CLERK TO THE COUNCIL: R. Thompson 

PRAYER The proceedings in the Council Chamber were opened 
with prayer offered by the Rev. Dr. George Turpin, 
Civic Chaplain. 

ACKNOWLEDGMENT His Worship the Mayor acknowledged the 

presence in the Council Chamber of students 
from Windermere School, under the direction 
of Mr. Achtemichuk. 


'IN CAMERA' MEETING 

The Council agreed to an 'In Camera' meeting later this 

day. 

ADOPTION OF MINUTES 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT the Minutes of the Regular Council meeting (including 
'In Camera'), dated November 2, 1971, be adopted. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Bird, 
SECONDED by Aid. Sweeney, 

THAT this Council resolve itself into Committee of the 
Whole, His Worship the Mayor in the Chair. 

- CARRIED 

REPORT REFERENCE 

Project 200: 
Progress Report 

The Council received a 'Report Reference' from the Assistant 
Director of Planning and Civic Development - Special Projects, 
in respect of progress in the development of Project 200, 


UNFINISHED BUSINESS 

It was agreed to defer the following matters pending the 
hearing of delegations later this day: 

(a) Control of Oily Wastes: Myer Franks Limited 

(b) Grant Request: 3H Society 

(c) Staff Holidays in Lieu of Christmas Day and 

New Year's Day 


Regular Council, November 9, 1971 


COMMUNICATIONS OR PETITIONS 

1. Highway Link: Lillooet and 
Pemberton-Squamish 


A communication was noted from the Squamish-Lillooet 
Regional District requesting the Council support completion 
of Highway 99 from West Vancouver to Lillooet. 

MOVED by Aid. Rankin, 

THAT the City of Vancouver support the position of the 
Squamish-Lillooet Regional District with respect to the completion 
of this highway and a copy of this resolution be forwarded to 
the Minister of Highways. 

- CARRIED 

2 . Moran Dam 

A resolution was received from the Corporation of the City 
of New Westminster as follows: 


WHEREAS this Council believes that the Eraser River is one of the main 
food generating sources for the people of this Province; 

AND WHEREAS the Federal Governments of the United States and of Canada 
have invested many millions of dollars to protect and to 
augment the fish bearing capacity of the Eraser River; 

AND WHEREAS this Council feels that we are fast approaching an era 

of diminishing social and economic return as a result of too 
great a technological victory over nature; 

AND WHEREAS this Council views with alarm the action of the Provincial 
Government in initiating dam construction studies for the 
Eraser River, that would if acted upon destroy for all time, 
the heritage of a "natural bounty" that has passed to this 
generation. 

BE IT RESOLVED THAT: The New Westminster Council immediately notify 
the Provincial Government of our concern and state that we 
stand unalterably opposed to policies that lead to the 
conclusion that any responsible governmental body is in 
favour of the hydro-electric tampering with the ecology of 
the Eraser River and its fish carrying tributaries. 

BE IT FURTHER RESOLVED THAT: This Council seek the support of the 
Federal Government of Canada and all other Municipalities 
in the conclusion of this resolution. 


MOVED by Aid. Bird, 

THAT the City of New Westminster resolution be supported. 

- CARRIED 

MOVED by Aid. Broome, 

THAT the matter be tabled. 

- LOST 

(The motion of Alderman Bird was put and carried) 

3. Christmas Bonus: Social Allowances 
Delegations 


MOVED by Aid. Bird, 

THAT, pursuant to request received, delegations be heard 
from the following on the matter of Christmas Bonus re Social 
Allowances : 

Unemployed Citizens Welfare Improvement Council 
Vancouver Welfare Rights Organization 

- CARRIED 
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COMMUNICATIONS OR PETITIONS (cont'd ) 

4. Preservation of Christ Church 
Cathedral; Delegation Request 

MOVED by Aid. Linnell, 

THAT, pursuant to request received, a delegation be heard 
from the 'Save Christ Church Cathedral Committee' in regard 
to the preservation of the Cathedral. 

- CARRIED 

5. Special Council Meeting: 
Transportation 


MOVED by Aid. Wilson, 

THAT a special meeting of the Council be held on Monday, 
November 15, 1971, at 3:00 P.M. to consider further the trans- 
portation report from the Greater Vancouver Regional District. 

- CARRIED 

BOARD OF ADMINISTRATION AND OTHER REPORTS 
A . General Report, November 5, 1971 
Works and Utility Matters 

Modification to Special Street Lighting Project: (Court #406) 
33rd Avenue, 41st Avenue, Granville Street, East Boulevard (CI. 6) 

The Council considered the proposals in this clause in 
regard to modification of the special street lighting project 
as set out in detail in Item 2 of Court of Revision 
No. 406 and relating particularly to the area bounded by 33rd 
Avenue, 41st Avenue, Granville Street and East Boulevard. 


. 3 


After due consideration it was, 

MOVED by Aid. Adams, 

THAT this clause be not adopted but appropriate action 
be taken with respect to lighting of unlit blocks, as referred 
to in the Board of Administration report, and the Board be 
requested to advance such unlit streets on a new Local Improve- 
ment project basis. 

- LOST 


A recorded vote was requested, 
is as follows: 


The record, therefore. 


FOR THE MOTION 


AGAINST THE MOTION 


Alderman Adams 
Alderman Calder 
Alderman Phillips 
Alderman Linnell 
Alderman Hardwick 


His Worship the Mayor 
Alderman Sweeney 
Alderman Bird 
Alderman Wilson 
Alderman Broome 
Alderman Rankin. 


(The motion was declared lost) 


MOVED by Aid. Broome, 

THAT Clause 6 of the report of the Board of Administration 
(Works and Utility matters), dated November 5, 1971, be adopted, 


(Aldermen Adams, Calder, Phillips, Linnell 
and Hardwick voted in the negative) 


- CARRIED 


<7n 
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At this point the Council recessed at approximately 10:50 A.M. 
and after an 'In Camera' session reconvened at 11:20 A.M., in 
open session, with Alderman Wilson absent. 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Works and Utility Matters (cont'd ) 

Condition of 4500 block Ontario Street 
and Security at Capilano Stadium Property 
(Clause 10) 


After due consideration of the details in this report, 
it was, 

MOVED by Aid .Hardwick , 

THAT actioa be taken to prog^aed to improve the boulevard 
on the Ontario Street side of the Capilano Stadium in con- 
junction with the Park Board in its development of the proposed 
parking lot; 

FURTHER THAT planting referred to in this Board of Admin- 
istration report, between 29th and 30th Avenues, be included 
in the new Winter Works program. 

(ref erred) 

MOVED by Aid. Broome, 

THAT Clause 10 of the report of the Board of Administration 
(Works and Utility matters), dated November 5, 1971, be referred 
to the Standing Committee on General Purposes, together with 
Alderman Hardwick 's motion, for consideration when the Committee 
is studying the question of the use of the Stadium, 

- CARRIED 

Balance of Works and Utility Matters 

MOVED by Aid. Bird, 

THAT, in respect of the report of the Board of Adminis- 
tration (Works and Utility matters), dated November 5, 1971, 
Clauses 1 to 5 inclusive and 7 be adopted and Clauses 8 and 9 
received for information. 

- CARRIED 

Social Service and Health Matters 

Group Trailer Parking: 
Century Dog Club of B.C . 

MOVED by Aid. Bird, 

THAT the report of the Board of Administration (Social 
Service and Health matters), dated November 5, 1971, be adopted. 

- CARRIED 

Building and Planning Matters 

Development Permit Application: 
Service Station: 2611 Kingsway 
(Clause 1) 


It was agreed to defer consideration of this clause pending 
the hearing of a delegation as requested. 

Development Permit Application: 
Proposed Warehouse, 1125 West 8th Avenue 
(Clause 2) 


It was agreed to defer consideration of this clause pending 
an oral report from the Director of Planning and Civic Develop- 
ment later this day in regard to the nature of development in 
this block, (see page 17) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Licenses and Claims Matters 

Accident Claim: Christopher Payne 

MOVED by Aid. Bird, 

THAT the report of the Board of Administration (Licenses 
and Claims matters), dated November 5, 1971, be adopted. 

- CARRIED 

Fire and Traffic Matters 

Surplus Fire-Fighting Equipment (Clause 2 ) 

It was agreed to defer consideration of this clause 
pending the hearing of a delegation as requested. 

Special Temporary Christmas 
Traffic Control Measures (Clause 1 ) 

MOVED by Aid. Linnell, 

THAT Clause 1 of the report of the Board of Administration 
(Fire and Traffic matters), dated November 5, 1971, be adopted. 

- CARRIED 

Finance Matters 

Steel Scaffolding: Capilano Stadium 
(Clause 3) 


MOVED by Aid. Phillips, 

THAT consideration of Clause 3 of the Board of Adminis- 
tration report (Finance matters), dated November 5, 1971, be 
referred to the Standing Committee on General Purposes meeting 
to be held November 15th, in respect of use of the Capilano 
Stadium . 

- CARRIED 

Balance of Finance Matters 

MOVED by Aid. Linnell, 

THAT Clauses 1 and 2 of the report of the Board of Admin- 
istration (Finance matters), dated November 5, 1971, be adopted. 

- CARRIED 

B. Personnel Matters, Regular 
October 29, 1971 

Salary Review: 2 Positions 
Property Negotiator I and III 

MOVED by Aid. Broome, 

THAT the report of the Board of Administration (Personnel 
matters. Regular), dated October 29, 1971, be adopted. 

- CARRIED 

C, Personnel Matters, 
Supplementary, November 5 

MOVED by Aid. Broome, 

THAT the report of the Board of Administration (Personnel 
matters. Supplementary), dated November 5, 1971, be adopted. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Property Matters, 
November 5, 1971 

Proposed Fireball Site: 

vicinity Burrard and Smithe Streets 

(Clause 2) 


MOVED by Aid. Adams, 

THAT Clause 2 of the report of the Board of Administration 
(Property matters), dated November 9, 1971, be adopted. 

- CARRIED BY THE 
REQUIRED MAJORITY 

Expropriation: 626 East Pender Street 
Mr. Dia Foon Soon (Clause 1) 


MOVED by Aid. Adams, 

THAT Clause 1 of the report of the Board of Administration 
(Property matters), dated November 5, 1971, be received for 
information. 

- CARRIED 

E . New Street Names 

The Board of Administration, under date of November 5, 
1971, submitted the following report: 

The following report has been received from the Street Neuhing 
Committee: 

"Your Street Naming Committee comprising representatives of 
City Clerk, Building Inspector, City Engineer, Director of 
Planning and Civic Development, at a recent meeting gave 
consideration to the naming of certain areas in Gas town. 
The Committee recommends, therefore, tliat the areas shown 
on the attached map located between Water and Cordova Streets 
and Cambie and Carrall Streets be named Trounce Alley, Blood 
Alley Square, and Gaolers Mews*. Further recommended that 
Corporation Counsel be instructed to submit the necessary 
amendments to the Street Naming By-law. 

The Committee also agreed to the naming of the following 
private thoroughfares located on the United Co-operative 
Housing Society Development at 49th Avenue and Boundary 
Road: Coquihalla Drive, Dease Lane, Cheam Place, Tantalus 
Lane and Tuara Place. 

These names on the Housing Society's property are submitted 
for the information of Council." 

Your Board RECOMMENDS that the foregoing report of the Street 
Naming Committee be approved. 

*(This 'Street' is private property) 


MOVED by Aid. Hardwick, 

THAT the foregoing report of the Board of Administration 
be approved. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

F. Report of Standing Committee on 
General Purposes, October 28 

MOVED by Aid. Broome, 

THAT the report of the Standing Committee on General 
Purposes dated October 28, 1971, be received for information. 

- CARRIED 

G . Winter Employment Programs 

The Board of Administration, under date of November 8, 
1971, submitted the following report: 


The City Engineer reports as follows: 

"background 

The Federal and Provincial Governments have announced a number of 
programs designed to encourage employment during the winter months. Three 
of these have direct application to City activities and a fourth is of in- 
terest although the City will not itself be an applicant. In some cases the 
Provincial scheme can, with advantage, be combined with one or other of the 
Federal programs. All of the programs are outlined below for the information 
of Council. This is the first report; others will follow. 

On-the-job Training Program ; 

This is a Federal Government $20 Million program for on-the-job 
training of young people presently unemployed. Municipalities are not 
el igible. 

Loans to Exhibitions and Fairs ; 

This is a Federal Government $10 Million loan program for con- 
struction of multi-purpose fair building and facilities. The Municipality 
must guarantee the loan, which will be at reduced rates and may be for up to 
90Z of the cost. There may be some application for the Pacific National 
Exhibition and they are investigating this program. 

New Housing, Land Assembly, and Sewage Treatment ; 

This is a Federal Government $113 Million program of accelerated 
loans. Through C.M.H.C., loans will be made for Public Housing, Low Rental 
Housing, Sewage Treatment Facilities, and Land i Assembly . There is no direct 
application to the City apparent at this time. 

Local Initiatives - Municipal Program ; 

This is a Federal Government $50 Million program to provide funds 
for new labour-intensive projects, which will benefit the community. The 
Federal Government will pay wage cost up to $100 per week and in addition 
up to 17% to cover fringe benefits and other costs. Various departments are 
proposing a wide range of projects including physical improvements, surveys, 
record updating, and a variety of services under this program. 

Federal -Provincial Employment Loan Program ; 

This is a Federal Government $160 Million program to provide loans 
for additional or accelerated capital projects. As well as offering lower 
interest rates, the Federal Government will 'forgive* an amount of the loan 
equal to 75Z of the on-site labour cost up to the end of May 1972. Projects 
to vhich the Federal Government is already contributing under other programs 
are not eligible. Capital Work has a lower labour content than the type of 
project advanced under the Local Initiatives program. The forgiveness 
feature will, however, allow the City to undertake additional and accelerated 
Capital works at a significantly reduced cost. 


cont 'd , 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 
Winter Employment Programs (cont'd) 

British Columbia Job Opportunities Proeram : 

This is a Provincial scheme under which the province will pay up to 
50% of the wages of persons hired into newly created positions, providing 
those persons have been residents of the province for 12 months and on the 
Welfare Rolls for 3 months. The most useful application of this program is 
in combination with the others. If those on a Local Initiative project must 
be paid more than the Federal Government maxiinura average of $100 per week, 
the Province will pay the additional wages (up to one half) of persons hired 
from Welfare Rolls. Similarly, on a Federal-Provincial Employment Loan 
Project, the Province will pay the remaining 25% of the wages of those persons 
hired from the Welfare Rolls, 

Local Initiatives - Community Groups Program : 

This program parallels the Local Initiative - Municipal Program and 
covers projects undertaken by non-profit groups in the community. They will 
not bo directly involved, but the Social Planning/ Community Development, 
Engineering, and possibly Museums Departments will be encouraging and assist- 
ing groups to advance projects. 


CITY PROPOSALS 

All departments have made every effort to develop projects to 
qualify under the appropriate programs. Many otherwise suitable projects 
had to be excluded because they are already participating in the previous 
Federal Government Loan Program. The time available for preparation of 
projects has been very limited. Nevertheless, a substantial program has 
been advanced by several departments, as described and tabulated in the 
attached documents. Submission of additional projects for both programs, 
including some from Welfare & Rehabilitation and other departments will be 
submitted later. 

In the cost tabulations, estimates of the Provincial contribution 
possible through hiring people eligible under the Opportunities Program 
have been included. Depending upon the availability of suitable people, the 
Provincial contribution may vary substantially from estimate. 

Table 1 - Local Initiative - Municipal 

Total Cost $813,300 
Senior Government Share $708,400 
Estimated City's Share $104,900 

The Director of Finance advises that the funds for the City's share 
up to year end ($ 15,750) can be appropriated from Revenue Surplus of prior 
years pending the September 30, 1971 Revenue Budget Review. The funds for 
the 1972 City's share ($ 89,150 )can be provided by advance approval under the 
1972 Revenue Budget. 

Table 2 - Federal-Provincial Employment Loan Projects 

Total Cost $ 2,730,000 

Senior Govornmnnl. Share $ 70/), 125 

Est lmal.od City's Share $ 2,025,875 

Most ol this Ls ' accelorateci • work, brought forward into thr 1971- 
72 Winter Period to provide employment and to taks advantage of the Senior 
Government Programs. Two items are additional work, not previously planned 
but made possible by the Senior Government contributions to the projects. 
Funds for the City's share of these projects is available under the 1971-75 
Five Year Plan. Reports will be advanced in the normal way for appropriation 
of City Funds, including anticipation of the 1972-73 Capital Budgets. 


cont 'd . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 
Winter Employment Programs (cont'd) 

RECOMMENDATIONS 

1 . Local Initiative - Municipal 

I RECOMMEND, on behalf of the various departments, that: 

(a) The projects listed in Table 1 be approved and the several 
Department Heads be authorized to sign application forms and, 
subject to Senior Government approvals, to carry out the 
projects; 

(b) $15,750 for the 1971 portion of the net City's cost be 
appropriated from Revenue Surplus of Prior Years, and $89,150 
for the 1972 portion be approved in advance of the 1972 Revenue 
Budget. 

2. Federal-Provincial Employment Loan Projects 

I RECOMMEND that the projects listed in Table 2 be approved for inclusion 
in the City's Winter Employment Program; and the Department Heads be 
authorized to sign application forms." 

Your Board RECOMMENDS that the foregoing report of the City Engineer 
be adopted. 

MOVED by Aid. Phillips, 

THAT the recommendations in the foregoing report of the 
Board of Administration be approved. 

- CARRIED 

In connection with the above subject matter, a communication 
was received from the Hastings Sunrise Action Council under date 
of November 4, 1971, requesting the Council include workers 
needed for improving the North-East sector in requests for 
Federal grants under the new Federal Works Program. 

MOVED by Aid. Broome, 

THAT this communication be received and a copy of the 
Board of Administration report of November 8th on Winter 
Employment Programs be furnished to the organization. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Hardwick, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Broome, 

THAT the report of the Committee of the Whole be adopted. 


- CARRIED 
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MOTIONS 

1. Closing of Lane (South of Wall Street 
East of Slocan Street) 


MOVED by Aid. Rankin, 
SECONDED by Aid. Phillips, 
THAT WHEREAS 

1. The City of Vancouver is the owner of all the 
streets and lanes lying within the limits of the City 
of Vancouver; 

2. Plan 11585, subdivided Lot 156, Town of Hastings, 
into Lots "A" and "B" and dedicated a lane 20 feet in 
width at the rear of said Lots "A" and "B" ; 

3. The dedicated lane is surplus to the City's high- 
way requirements ; 

4. The owner of Lots "A" and "B" has made application 
to acquire the surplus lane in order to consolidate the 
closed lane and Lots "A" and "B" into one parcel; 

THEREFORE BE IT RESOLVED THAT all the lane dedicated by 
the deposit of Plan 11585, be closed, stopped up and 
conveyed to the owner of abutting said Lots "A" and "B" ; 
and 

BE IT FURTHER RESOLVED THAT the said closed lane and said 
Lots "A" and "B" be consolidated to form one parcel. 

- CARRIED 

2 . Burning Periods 

At the meeting on November 2nd, Notice was called on the 
following motion of Alderman Adams, seconded this day by 
Alderman Rankin: 

MOVED by Aid. Adams, 
SECONDED by Aid. Rankin, 

THAT the Council authorize waste burning during the days 
between the permitted weekend periods each year. 

- LOST 

(The motion was put and lost) 

3 . Policy re Parades 

The following Notice of motion was submitted at the 
Council meeting on November 2nd: 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Calder, 

THAT WHEREAS some parades in the City of Vancouver have 
caused un inconvenience to the general public; 

AND WHEREAS Council wishes all parades to cause a minimum 
of inconvenience to the general public; 

BE IT RESOLVED THAT Council adopt a policy whereby all 
parade requests in the City of Vancouver be submitted to the 
Police Department and the Traffic Engineer for route approval 
prior to submission to Council for final approval. 


10 


(tabled) 
(see next page) 
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MOTIONS (cont'd ) 

Policy re Parades (cont'd) 

MOVED by Aid. Phillips, 
SECONDED by Aid. Sweeney, 

THAT the foregoing motion by Alderman Sweeney and Alderman 
Calder be tabled pending a report from the City Engineer and 

Chief Constable on the procedure in dealing with parade 
applications . 

- CARRIED 

4. Leasing of Apartments and Housing 

The following Notice of motion was submitted at the 
Council meeting on November 2nd: 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Rankin , 

THAT WHEREAS according to recent C.M.H.C. reports vacancy 
rates in the City have increased; 

BE IT RESOLVED THAT the Board of Administration report 
on the feasibility of leasing existing apartments and houses to 
augment the supply of public housing and senior citizen housing. 

- CARRIED 

(The motion was put and carried) 


The Council recessed at approximately 12:00 noon to 
reconvene in open session in the Council Chamber at 2:00 P.M. 

The Council reconvened in the Council Chamber at approxi- 
mately 2:00 P.M., His Worship the Mayor in the Chair and the 
following members present: 

PRESENT: His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 
Hardwick, Linnell (3:00 P.M.) 
Phillips, Rankin, Sweeney and 
Wilson 

DELEGATIONS AND UNFINISHED BUSINESS 

1. Control of Oily Wastes 
Myer Franks Limited 

As a result of a Board of Administration report dated 
October 1st, the Council instructed the President of Myer 
Franks Limited appear before Council and show cause why his 
license should not be suspended. 

A further report of the Board of Administration, dated 
October 20th, was received setting out an historical resume 
and a representative of the Company appeared at this meeting, 
submitting a brief dated November 9, 1971, expressing the 
Company's various views on the matter and particularly pointing 
out that the major solution to this problem is in providing a 
method of disposing of sludge. 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Wilson, 

THAT the Council instruct the City Engineer to consult 
with the B.C. Research Council for an opinion on the feasibility 
of separating, incinerating, or other means of disposal of the 
objectionable effluent, on an economic basis. 

- LOST 

cent 'd . . . . 
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DELEGATIONS AND UNFINISHED BUSINESS (cont'd ) 

Control of Oily Wastes 

Myer Franks Limited (cont'd ) 

MOVED by Aid. Broome, 
SECONDED by Aid. Phillips, 

THAT the City of Vancouver business license for Myer 
Franks Limited not be renewed as of January 1, 1972, until 
such time: 

"as a process is installed, or contracted for, which 
provides waste material which can be accepted by the 
Greater Vancouver Regional District for a sewer 
connection or can be disposed of by any other approved 
method. Such installation shall be properly engineered 
and supported with adequate drawings and specifications: 
these conditions to be subject to the satisfaction of 
the City Engineer." 

- CARRIED 


A recorded vote was requested, 
is as follows: 

FOR THE MOTION 


The result, therefore, 
AGAINST THE MOTION 


Alderman 
Alderman 
Alderman 
Alderman 
Alderman 
Alderman 
Alderman 


Adams 

Broome 

Linnell 

Hardwick 

Phillips 

Calder 

Bird 


Alderman Rankin 
Alderman Sweeney 
Alderman Wilson 


His Worship the Mayor 

(The motion was declared CARRIED) 

MOVED by Aid. Linnell, in amendment , 
SECONDED by Aid. Calder, 

THAT the suspension be immediately. 


- LOST 


A recorded vote was requested, 
as follows: 

FOR THE MOTION 


The result, therefore, is 


AGAINST THE MOTION 


Alderman Linnell 
Alderman Broome 


Alderman Hardwick 


(The motion was declared LOST) 

2. Grant Request $10,000 
3H Society 


Alderman 
Alderman 
Alderman 
Alderman 
Alderman 
Alderman 
Alderman 


Rankin 

Adams 

Wilson 

Phillips 

Calder 

Sweeney 

Bird 


His Worship the Mayor 


The Council considered a request from the Handicrafts 
for Homebound Handicapped Persons' Society for a grant. A 
representative of the organization appeared in support. 


cont 'd . . . 
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DELEGATIONS AND UNFINISHED BUSINESS (cont'd ) 

Grant Request 3H Society (cont'd) 

In the Board of Administration report submitted under 
date of September 17, 1971, the Director of Social Planning/ 
Community Development recommends as follows: 

"I recommend a grant of $5,000 subject to the following 
conditions : 

1. That It be applied to the position of Occupational 
Counsellor. [ 

2. The society apply for membership In the United Appeal. 

3. The society undertake to adopr the program budgetting 
system applied to UCS agencie^. (509i» of this grant is 
likely to be recoverable undef the Canada Assistance Plan} 

The Comptroller of Accounts advises that there are no funds 
available in Contin.gency Reserve, and if the grant request is 
approved the funds will have to ba provided by a transfer 
from Revenue Surplus of prior years." 


MOVED by Aid. Bird, 
SECONDED by Aid. Wilson, 

THAT a grant of $5,000 be approved, on the basis recommended 
by the Director of Social Planning/Community Development and set 
out above. 


- CARRIED BY THE 
REQUIRED MAJORITY 

3. Staff Holidays in Lieu of 

Christmas Day and New Year's Day 


A representative of the Municipal and Regional Employees 
Union appeared on behalf of his Union, the Vancouver Civic 
Employees Union, the Vancouver Foreman's Association and the 
Registered Nurses Association, asking the days of Friday 
December 24th and December 31st be granted as holidays for 
Civic staffs. 


MOVED by Aid. Rankin, 
SECONDED by Aid. Wilson, 

THAT the Civic staffs be granted December 24th and 
December 31st as holidays. 

- LOST 

A recorded vote was requested. The record, therefore, is 
as follows: 


FOR THE MOTION 


AGAINST THE MOTION 


Alderman Wilson 
Alderman Bird 
Alderman Rankin 


Alderman Phillips 
Alderman Calder 
Alderman Sweeney 
His Worship the Mayor 
Alderman Linnell 
Alderman Broome 
Alderman Adams 
Alderman Hardwick 


(The motion was declared LOST) 
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DELEGATIONS AND UNFINISHED BUSINESS (cont'd ) 

Staff Holidays in Lieu of Christmas 
Day and New Year's Day (cont'd) 

MOVED by Aid, Hardwick, 
SECONDED by Aid, Rankin, 

THAT Friday, December 31st, be granted as a holiday for 
Civic staffs. 

- LOST 

MOVED by Aid, Broome, 
SECONDED by Aid, Adams, 

THAT the request of the Unions mentioned be received and 
the Unions be advised the Council expects all the provisions 
of the "Collective Agreements"respecting statutory holidays 
to be complied with, 

- CARRIED 

(During consideration of the foregoing Unfinished 
Business matters, a short recess was observed) 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont 'd) 

H. Community Care Facilities 
Licensing Act 


The Board of Administration, under date of November 5, 
1971, submitted a report on Community Care Facilities Licensing 
Act from which the following is extracted: 

"On July 9, 1971, the Director of Welfare Services, in collaboration 
with the Medical Health Officer and the Director of Permits and Licenses, reported 
to Council on the above Act. This Act governs licensing and care standards of many 
categories of care facilities including personal care homes, boarding homes, 
institutions for the physically handicapped, kindergartens and day care facilities. 
This Act does not, however, apply to any facility identified as a nursing home or 
private hospital. Nursing homes and private hospitals are inspected and licensed 
directly by the provincial staff of the B,C, Hospital Insurance Services, 

Because of an apparent responsibility for inspectional services by municipal 
staff under Section 9 of this Act, and because of the transfer to Victoria of the 
major part of the staff of the Community Care Facilities Licensing Board (Provincial 
staff) from Vancouver to Victoria (prior to transfer, this Provincial staff had 
carried out the main part of the inspection work required in Vancouver), Council 
on July 13, 1971, passed the following resolution: 

"that the Provincial Department of Health Services and Hospital Insurance 
be requested to base four professional and two clerical staff in the City of 
Vancouver to operate as in the past, assisted by the existing staff of City 
Departments. Should this not be possible for the Province to arrange. City 
Council to request the Province to provide the necessary funds and the Board of 
Administration report to Council on staff," 

The Medical Health Officer and the Director of Welfare Services report as 

follows: 

"The four main inspectional functions required under the Community Care 
Facilities Licensing Act are: 

1. Assessment of the program, staffing and appropriateness of facilities 
proposed by new applicants wishing to establish a facility under the 
Community Care Facilities Licensing Act, 

2. Periodic inspection of the operation of these facilities (minimum requirement 
one annual inspection with report is required for annual renewal of Community 
Care Facilities licence), 

3. Inspections to assess public complaints regarding premises, programs or 
operation of these facilities. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Community Care Facilities 
Licensing Act (cont'd) 

4. Inspections to assess compliance initially and periodically with municipal 
by-laws pertaining to health and safety of the premises. This represents 

a combined assessment by health, buil-ding and fire inspectors. 

Inspections under (4) above have always been done by municipal staff. This 
work is therefore not affected by the change in location of the Community 
Care Facilities Licensing Board staff. 

Enforcement of any provisions of the act is always carried out directly 
by the staif of the board regardless of who carries out inspections under (1) to (3) 
above. 

There has been a further review of additional staffing required to carry out a 
basic program under (1) to (3) above. Initially two professional staff (one for 
facilities for the aged and one to work on behalf of child care services) plus 
clerical support (one full-time clerk) would be required. Additional consideration 
should also be given to part-time nutrition services. Experience with the operation 
of this staff would determine any need for additional staffing. 

Discussions with the Health Branch pursuant to the Council resolution of 
July 13 has confirmed that there will be no funds transferred to the City of Vancouver 
to finance the hiring of the needed staff. The Health Branch has agreed to second 
(until her retirement February 1973) to the Vancouver City Health Department one of 
the Vancouver-based staff of the Community Care Facilities Licensing Board. (This 
is the same person who is currently carrying out a reduced inspectional program in 
the City of Vancouver.) 

The whole issue of responsibility for these inspections has been reviewed 
by the Corporation Counsel , 

Section 9 of the Act states: 

'Each municipality shall investigate every application made within that 
municipality for a licence to operate a cormiunity care facility, shall 
report and make recommendations to the board as required by the board, and 
shall perform such additional duties as the board, subject to the approval 
of the Lieutenant-Governor, may direct by regulation.' 

Section 5, however, of the same Act states: 

'(1) A chief inspector, deputy inspectors, and such other employees as may 
be necessary for the purposes of this Act may be appointed under the 
provisions of the Civil Service Act. 

(2) The chief inspector, either directly or through his deputies, shall 
investigate and report to the board respecting every application for 
a licence to operate a community care facility under the provisions of 
this Act and, subject to the approval of the Minister shall perform 
such additional duties as the board may direct.' 

In the view of the Corporation Counsel, the same responsibilities are given 
in Section 5 to the staff of the Community Care Facilities Licensing Board as 
are apparently given under Section 9 to the municipal staff. 

The Corporation Counsel also points out that the municipal staff have not 
been appointed inspectors under this Act. 

Sections 11 and 12 refer specifically to 'authorized representatives of the 
board' and 'other person authorized in writing by the board' respectively: 


cont 'd . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Community Care Facilities 
Licensing Act (cont 'd) 

'11. Every community care facility shall be open at all times to visitation 
and inspection by any mr!mber of the board, by the chief inspector, by 
any deputy inspector, or by any authorized representative of the board, 
who may examine any part thereof and may call for and inspect the financial 
and other records of the community care facility and may inquire into 
all matters concerning the community care facility, its employees and 
guests including any treatment or rehabilitation programme being carried 
out in the community care facility. 

12. Any member of the board, the chief inspector, or a deputy inspector, 
or any other person authorized in writing by the board, if he has cause 
to believe that a building or structure is being used as a community 
care facility may enter and inspect the building, structure, or community 
care facility and every part thereof, and may request full information 
from the owner or occupant respecting the purpose for which the building, 
structure, or community care facility is being used, and the owner or 
occupant shall, upon request, give access to the building, structure, 
or community care facility, and disclose full information respecting its 
use. ' . 

There has been no written authorization to municipal staff to act fo' the 
board. It may therefore be illegal for a municipal employee to enter premises 
except to verify compliance with City by-laws. 

The Corporation Counsel therefore concludes that in consideration of all 
the foregoing that the municipal staff remain responsible only for inspections 
related to municipal by-law compliance. (This work has always been done and is 
still currently being done by municipal staff in the Departments of Health, Permits 
and Licenses and Fire.) 

The classification of facilities and the number of persons served in each 
category is appended to this report. It is seen that nearly five and one-half 
thousand Vancouver persons are served by these licensed facilities. It is also 
knov/n to our respective staffs that a number of persons are cared for in unlicensed 
facilities within Vancouver. The number of these is not known but this statement 
is made to indicate that five and one-half thousand is a minimum figure and that 
an adequate inspectional service should give attention to bringing all unlicensed 
institutions into compliance with the Act. The basic inspectional program visualized 
by the Medical Health Officer and the Director of Welfare Services is considered 
absolutely essential to the health and well being of this dependent population. 

The money required to operate an inspectional program under the Community 
Care Facilities Licensing Act in Vancouver is of the order of $35,000 per annum 
(a reduction of this figure is possible if staff are seconded by the Provincial 
Government). 

The Medical Health Officer and Director of Welfare Services report there- 
fore that they have been unable to secure from the Province of British Columbia 
the staff or money resources required to carry out the inspectional program of 
the Community Care Facilities Licensing Act. 

The Medical Health Officer and Director of Welfare Services further 
report that in the view of the Corporation Counsel there is no clear obligation 
of the City of Vancouver staff to carry out these inspections under this Act. " 


cont 'd . 


256 

Regular Council, November 9, 1971 17 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Community Care Facilities 
Licensing Act (cont'd) 

MOVED by Aid. Broome, 
SECONDED by Aid. Adams, 

THAT the Provincial Department of Health Services 
resume sole responsibility for inspection of Community Care 
facilities as the Health Department of the Province of British 
Columbia remains the Licensing Authority for all care facilities 
under this Act: 


FURTHER THAT the Chairman of the Standing Committee on 
Health and Welfare make direct representations to the Minister 
of Health Services on this matter. 


- CARRIED 

Building and Planning Matters (cont'd ) 

Development Permit Application: 
Proposed Warehouse, 1125 West 8th Avenue 
(Clause 2) 


MOVED by Aid. Adams, 

THAT Clause 2 of the report of the Board of Administration 
(Building and Planning matters), dated November 5, 1971, be 
adopted . 

- CARRIED 


ENQUIRIES AND OTHER MATTERS 


Alderman Wilson - 
Delegation Arrangements: 
Miscellaneous Workers 
Wholesale and Retail Delivery 
Drivers and Helpers Union 


enquired respecting delegation 
arrangements for November 23 
in respect of this Union and 
was advised arrangements are 
being made. 


Alderman Sweeney - 
West End Community Centre 
and Ice Skating Rink 


referred to a communication from 
the Killarney Community Centre 
Society dated November 1, 1971 
expressing its views respecting 
the size of the proposed ice 
skating rink in the proposed 
West End Community Centre. The 
Alderman enquired why the commun- 
ication was not presented to 
Council . 


The City Clerk explained that the 
communication arrived in the 
morning in the normal mail and 
was, therefore, not brought to 
his attention in time for con- 
sideration while the subject was 
under discussion by Council early 
in the proceedings. 

NOTICE OF MOTION 


The following Notices of Motion were submitted and 
recognized by the Chair: 


1. Interim Detoxification Centre 


MOVED by Aid. Rankin, 
SECONDED by Aid. Hardwick, 

THAT WHEREAS the Detoxification Centre for the City of 
Vancouver is vitally needed; 

cont 'd . . . . 
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NOTICE OF MOTION (cont'd) 


Interim Detoxification Centre (cont'd ) 

AND WHEREAS considerable progress has been made in the 
implementation of a permanent hospital in this regard; 

AND WHEREAS the condition of the people in the Skid Road 
area regarding alcoholism is at the critical stage and has 
been for a number of years; 

THEREFORE BE IT RESOLVED THAT the City of Vancouver 
proceed with the financing of a unit for an interim detoxi- 
fication centre as set out in the brief of the Salvation Army 
Harbour Lights Corps of October 19, 1971 by arranging the 
financing immediately for such a facility. 


2 . Town Planning Commission 

MOVED by Aid. Calder, 

THAT WHEREAS the Chairman of the Town Planning Commission 
issued a report in 1968 regarding changes he felt should be 
made in the Commission; 

AND WHEREAS the Chairman and an increasing number of 
Commission members believe the Chairman's recommendations 
should be re- introduced and examined; 

THEREFORE BE IT RESOLVED THAT the Council strike a 
committee consisting of the Chairman of the Town Planning 
Commission, one or two Council members, a representative of 
the labour organizations, a representative of the ratepayers 
organizations and others as Council may choose to appraise 
the past and present function of the Town Planning Commission 
and make recommendations as to any changes in the Commission's 
policies and direction as they may determine. 


The foregoing are Minutes of the Regular Council meeting 
dated November 9, 1971, which were adopted on November 16, 


(Notice) 


(Notice) 


The Council adjourned at approximately 4:50 P.M. 


*** 
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5th November, 1971 . 


The following is a report of the Board of Administration: 

WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 

RECCMMENDAIIONS : 

1. Street Widening North Side of Powell Street 
West of Princess Avenue and Lots 17 to 19, 
Block 42, D.L. 196 


"An application has been received from the owner of Lots 17 to 19, 
Block 42, D.L. 196, to purchase the 7-foot widening strip for Powell 
Street abutting the lots. 

I 

I RECOMMEND that the former south 7 feet of Lots 17 to 19, Block 42, 
D.L. 196 now highway be closed and stopped up and conveyed to the owner 
of Lots 17 to 19 subject to the following conditions:- 

(a) The sale price to be the sum of $1,575 in accordance with 
the recommendation of the Supervisor of Property and 
Insurance. 

(b) The closed road and Lots 17 to 19 to be consolidated to 
form one parcel . 

(c) The applicant to pay registration fees, taxes on the closed 
road as if levied, and legal fees." 


Your Board RECOMMENDS that the foregoing be approved. 


2 . Removal of Parked Cars During Snow Removal Operations 

"In March, 1967, Section 179 of the Provincial Motor Vehicle Act was 
amended by the insertion of the following sub-sections: 

'2(a) Where a vehicle is standing or parked in a position that 
causes it to interfere with the removal of snow from a 
highway by a person authorized to do so by the Minister 
of Highways or a municipality, the person so authorized 
or a peace officer may - 

(a) move the vehicle; or 

(b) cause it to be moved,' 

On December 7, 1967, Council authorized that a number of Engineer- 
ing Department personnel be authorized to move vehicles which are parked 
in a position that cause them to interfere with the removal of snow from 
streets and lanes. It is not proposed that the authorized civic employees 
impound vehicles, but they would have the authority to move interfering 
vehicles and return them as close as practical to their original location 
after the snow has been cleared from the street. 

In accordance with practice followed since 1967, I RECOMMEND that 
the personnel of the Engineering Department shown on the attached list be 
authorized to move parked vehicles as provided in Section 179, sub-section 
2(a) of the Provincial Motor Vehicle Act, between 15th November 1971 and 
15th March 1972, and previous authorization be rescinded." 

Your Board RECOMMENDS that the foregoing be approved. 
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3. Proposed Storm Sewer on S.W. Marine Drive 
From Glendalough Place to Blenheim Street 

"The existing sewer is inadequate in size to serve the tributar:' 
area. It is therefore proposed to lay a new storm sewer and retain the 
existing pipe for sanitary sewage, subject to approval of Item 4. 

Estimated cost of the work is $11,500. 

I RECOMMEND that $11,500 be appropriated from Account Code 117/7904 
•Reconstruction and Relief unallocated." 


Your Board RECOMMENDS that the foregoing be approved. 

A. Servicing Area E - Champlain Heights 

"The 1971 Sewers Capital Budget included an allowance of $450,000 for 
the sewering of Area E of Champlain Heights, however, a decision on final 
street layout and land usage for this area has not yet been made. 

Detailed plans of the final layout are not expected until early 1972. 
This means that it will not be possible to commence sewer construction un- 
til late in the Spring, consequently, the maximum amount required for this 
area during the 1971 Budget year is expected to be less than $200,000. In 
order to provide funds so that other work may proceed, it is desirable to 
transfer $250,000 out of this account at this time. 

I RECOMMEND that $250,000 be transferred from this account and 
distributed to Sewers Capital Accounts as follows: 

(a) 'Reconstruction and Relief - Unallocated', 

Account Code 117/7904 $ 67,000 

(b) 'Pollution Control - Unallocated', 

Account Code 117/7905 $100,000 

(c) 'Miscellaneous Unallocated', 

Account Code 117/7906 $ 83,000. " 


Your Board RECOMMENDS that the foregoing be approved. 


5. Sewage Pump Station and Force Main 
at 7th Avenue and Glen Drive 

"As part of the program of sewer reconstruction and separation 
generally approved by Council on July 27, 1971, a sewage pumping station 
will be required at 7th Avenue and Glen Drive together with a sewage 
force main to convey the sanitary sewage from the station to the 8th 
Avenue Interceptor. 

The estimated cost of the puunp station and force main is $62,000. 

I RECOMMEND that $62,000 for this project be appropriated from 
Account Code 117/7905 'Pollution Control', subject to approval of the 
preceding Item 4." 

Your Board RECOMMENDS that the foregoing be approved. 
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6. Modifications to the Special Street 

Lighting Project 

Item 2 of Court of Revision No. 406 


I The Citv Engineer reports as follows* 

"A Special Street Ligliting Project was advanced on the Initiative Principle to 
i replace the street lighting on the streets v/ithin the area bounded by 33rd Avenue, 
i Granville Street, 41st Avenue, Laburnum Street, 37th Avenue and the VS.LI Right-of-V/ay, 

The project was advanced because the existing street lights do not provide adequate 
; lighting for public safety and the average cost of maintaining these lights is approxi- 
! matoly twice the average cost for all the street lights in the City. Ihe poles and 

underground cables uhich have been in service for 47 years have deteriorated through 

age and must be replaced in the near future. 

The project to replace these lights was not defeated by the owners. 219 
Notices of Objection were received v»hile 232 were required to defeat the project. 

At the meeting following the Court of Revision, Council requested that 'the 
City Engineer be instructed to report back on the Avenues of Area 2 in item 2 that 
have no lighting; such report to suggest alternatives for lighting and alternatives for 
level of illumination*. 

(a) Str'-'ots Thnt Hsvq Mo Lighting ; 

There are 15 blocks v.here street lights exist at the intersections only. 
Hiese are short blocks but the distance betv;een tfie lights averages 320 feet which 
is 40% further apart than on the other streets vhere the spacing averages 230 ft. 
As a result, there is effectively no light on the roadways midblock. 

The unlighted streets occur in four locations. As a result, if lighting is 
installed on these streets only, there will be 15 places where traffic will have 
to pass from the old to the new lighting. These transitions create poor seeing 
conditions and also draw greater attention to poor visibility under the old lightinc 

The formula for distributing the extra costs for a Special Street Lighting 
Project is based on the amount of assessable abutting property and is not equitable 
for projects where more than 35% of the abutting property is exempt or non- 
assessable, f.'.ost of these unlit streets have more than the average flankage 
property abutting. As a result, the average cost per foot of assessable property 
will be increased by approximately 25ro. The costs of doing the smaller, separated 
projects will be further increased by over lO^o because the costs for the service 
connections and controls must be distributed to the small projects. 

I estimate the property owner's rate per foot for the small projects will 
amount to i2.B5 (total cost) instead of $2.10 which was estimated for lighting the 
v.hole area, a 36% increase. 

( b ) AHrTnatW-* Tynf^s of '^tro'^t T.inht'-. ; 

At tJie Court of revision, a resJdcnt requested that shorter poles be used. 
The design of the poles and fixtures is controlled by the mounting height of the 
lights which is critical because it dffects the glare produced and thereby limits 
[he amount of light thnt can bo omitted f om the fixture. A minimum height of 
20 feet is set out in the 'Recommended Practices*. 

Some cities have installed both a street lighting system and decorative lights 
in their commercial and historical areas. On residential streets, the street 
lighting po]':>5 could b^^ instnllid nt a cpnr.jng of up to 200 feet using the standnrd 
davit street lights and tne decorative lights, which may be only 10 to 12 feet 
high, could bo installed at spacingr. as lov/ as 50 feet apart. The cost of the 
double lighting system would be approximately ^lO% greater than the Special Light 
Standard Project. If the prcr.<>nt cost sharing formula is used, the property 
ovflier* 5 rate would amount to approximately $3.70, ii^iich is 75% greater than for 
tl-»e Special Light Standard Project. 


/continued 
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Clause 6 Continued 


(c) Level of Illumination ; 

The intensity and uniformity of light on streets is as important to public 
safety as the width, curvature, grade and other engineering considerations involved 
in road design. Many factors Affect the amount of light required on the street. 
Some of tnese are the v/oathor, the amount of vehicular and pedestrian traffic, 
glare from street lights and headlights, age of the drivers and pedestrians, etc. 

Proven engineering standards should be used for the basis of designing 
facilities that Affect the safety of the public. The standards for street 
lighting used by tiie City are based on the 'Recommended Practices' promulgated 
by the Illuminating Engineering Society v.tiich have been adopted by the Canadian 
and American Standards /.ssociationr> and are also comparable to the International 
standards used in European and Asian countries. 

If a 'more attractive* installation is desired, the quality of the lighting 
should at least meet the basic standards. The special project which was advanced 
for this Area is designed to provide the minimum recommended illumination. 

If Council wish to replace the existing street lighting on a one-for-one 
basis, it would cost 7?/o of the cost for the Special Light Standard Project which 
was advanced at the Court of Revision. The lighting would not be in accordance 
with the 'Recommended Practices' nor would it provide tlio uniformity of lighting 
n^ich is required for good visibility. 

If the City Council wish to install lighting on only the unlit blocks or wish 
to install an alternative type of lighting other than the post-top design proposed for 
the Special Light Standard Project, it will be necessary to advance a new local improve- 
ment project for the work. 

RnCC':.'-V.ZMDED: 

(1) that the Special Light Standard Project, using post-top fixtures, bo proceeded 
with for Item 2 of Court of Revision July 29, 1971 Mo. 406 (copy attached); 

(2) that this work be added to the Street Lighting Contract with Ricketts-Sewell 
Electric Ltd. vjhich is now in progress." 

Your Board RECO/AENDS that the foregoing report of the City Engineer be 

adopted. 


7, Local Improvements by "Petition " 

First Step 

The City Engineer reports as follows: 

"I consider it advisable to carry out the following projects as 
Local Improvements: 

Pavement and Curbs, Local Residential 


- Rosemont Drive 
Rosemont Drive 

- 62nd Avenue and 
Butler Street 

- Hartley Street, ) 
61st Avenue, ) 
McKinnon Street Loop) 

- Kinross Street 

- Doman Street, ) 
60th Avenue, ) 
Brooks Street Loop ) 

- 63rd Avenue and 
McKinnon Street. 


N/S Kerr Street to 58th Avenue 
S/S Kerr Street to Butler Street 

Kerr Street to 86 ft. East of Brooks Street. 

North of 62nd Avenue 

62nd Avenue to a pt, approx. A35 ft. north. 
North of 62nd Avenue. 

Kerr Street to 62nd Avenue. 


(The above is all one project) 


/continued 
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Clause 7 Continued 


Butler street 
Kerr Street 


E/S 


P.C. Concrete Sidewalks 


Roscmont Drive 
62nd Avenue 
62nd Avenue and 
Butler Street 
Butler Street 
Hartley Street, 
61st Avenue, 
McKinnon Street Loop 
Kinross Street 
Doman Street, 
60 Lh Avenue, 
Brooks Street Loop. 
63rd Avenue and 
McKinnon Street 
Kerr Street 


S/S 
N/S 

S/S 
W/S 


B/S 
B/S 


B/S 

B/S 
E/S 


(The above is all one 


From a point approx. 86 ft. east of 
Brooks Street to Rosemont Drive. 
From Rosemont Drive to 120 ft. south 
of 63rd Avenue. 


Kerr Street to Butler Street. 
Kerr Street to Brooks Street. 

Kerr Street to 86 ft. East of Brooks Street, 
Brooks Street to Rosemont Drive. 


North of 62nd Avenue. 

62nd Avenue to a point approx. 435 ft. north. 


North of 62nd Avenue. 

Kerr Street to 62nd Avenue. 
Rosemont Drive to 120 ft. south of 
63rd Avenue. 

project) 


Special Li^ht Standard Projects 


Rosemont Drive 

62nd Avenue & Butler Street 

Hartley Street, 61st Avenue, 

McKinnon Street Loop. 

Kinross Street 

Doman Street, 60th Avenue, 

Brooks Street Loop. 

63rd Avenue and 

McKinnon Street. 


Kerr Street to 58th Avenue and Butler Street. 
Kerr Street to 86 ft. east of Brooks Street. 

North of 62nd Avenue. 

62nd Avenue to a point approx. 435 ft. north. 

North of 62nd Avenue. 

Kerr Street to 62nd Avenue. 


(The above is one project) 


- Butler Street 


From 86 ft. east of Brooks Street to 
Rosemont Drive. 


Light Standard Project 
Kerr Street 


From Rosemont Drive to 120 ft. south of 
63rd Avenue. 


The City's share of these improvements is available in the 1971 
Streets and Street Light iric Capital Budf»ets, as follows: 

Light Standard Projects $ 12,114 Account No. 217/7904 

Curb & Gutter and 

P.C. Concrete Sidewalks $294,740 Account No. 147/7917 * 

$306,854 


* $269,158 is currently available in Account No. 147/7917, the remaining 
$ 25,582 to l)o I ranslCt rod irom Account No. 147/2910 'Champlain Heights - 
Opening Sti cnM s Ri Lane;.' since tlic I iiiids remaining in this account 
($206,000) will not. he liiJly required beloie llie 1972 Capital Budget in 
approv(>d . 

All the projeclK are in the City's Chnmplain Heights Subdivision." 
Second Step 

The Director of Finance submits the following report on the 
financial arrangements: 


/ continued . 


26J 

Board of Administration, November 5th, 1971 (WORKS) 6 

Clause 7 Continued 

"In accordance with the provisions of the Local Improvement Pro- 
cedure By-Law I am submitting the City Engineer's report dated October 29, 
1971. 

The estimated total cost of these improvements is $540,672 and the 
City's share of the cost is $306,854. 

I have to report that the necessary financial arrangements can be 
made to carry out this work." 

Your Board has decided that it is desirable to undertake the 
projects referred to and RECOMMENDS that: 

(1) The reports of the City Engineer and Director of Finance be 
adopted together with the detailed Second Step Report on file 
in the City Clerk's Office. 

(2) The City-owned parcels shown on the list attached to the 
detailed Second Step report for the Local Improvement projects 
be declared assessable. 

(3) The Assessment Commissioner be directed to post the general 
notice of the Court of Revision in the City Clerk's Office. 

(4) $25,582 be transferred from Account 147/2910 to Account 
14-/7917. 


INFORMATION : 

8. Proposed Ant i -Whistling By-law 


The Corporation Counsel reports as follows: 

"On October 19, 1971 I was asked to report on whether or 
not Council has the power to prohibit trains whistling at 
specific railway crossings in the City as distinct from a 
by-law which prohibits whistling at all crossings within 
the City. 

Under the Railway Act the City has power to prohibit trains 
whistling at those crossings which are protected in a manner 
satisfactory to the Canadian Transport Commission. 

In the present context, therefore. Council could legally 
pass a by-law prohibiting trains whistling on the Burlington 
Northern Railway from Boundary Road to Clark Drive and on 
the Burrard Inlet Line from Clark Drive to Powell Street 
without reference to other railway crossings in the City. " 


YOUR BOARD SUBMITS the foregoing report of the Corporation Counsel 
for Council's information. 

(The Board of Administration report dated October 15, 1971 is 
circulated for Council's information) 
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9. Hudson Street Bridge 


At a Council meeting of July 27th, 1971, a delegation 
submitted a brief urging Council to join in asking to have the 
Government's decision respecting tolls on the proposed Hudson 
Street Crossing reconsidered. Council referred the matter to the 
Standing Committee on Transportation. The matter was deferred at 
a Transportation Committee meeting of August 26th, and came before 
Council again on September 14th, at which time Coimcil passed the 
following motion: 

"that the Board of Administration submit a report 
on details of the latest proposals by the 
Federal Government concerning the proposed 
Hudson Street Bridge." 

The City Engineer submits the following progress report: 

"The only plans that the City is aware of are those based 
on tolls, and the details with respect to the Vancouver approaches 
have been agreed to by Council. The only outstanding matters 
are with respect to cost sharing of pavement widening on Granville 
Street between 70th and 72nd and a finalization of details with 
respect to exclusions in the landscaped strip on the north side 
of Marine Drive. Council's views on both these have been trans- 
mitted to Ottawa, and to date there has been no further reply. 

Since Council's resolution of September 14th, 1971, we 
have contacted Ottawa asking for any alternate plans in connec- 
tion with the above project. We have been advised in a letter 
dated October 13th that the policy of tolling is receiving further 
consideration by the Federal Government at the ministerial level, 
and until that review is completed, we are unable to receive any 
further information. The officials were unable to give any 
estimate of when this review might be completed." 

In these circumstances, this report is submitted as one 
of progress for Co\jncil's information. 

Your Board submits the matter to Council for information. 


10. Condition of 4500 Block Ontario Street and 
Security at Capilano Stadium Property 


At the Council Meeting of August 31, 1971, the City Engineer 
was requested to report to Council on the condition of curbs, gutters 
and pavement for the 4500 Block Ontario Street, boulevard maintenance and 
perimeter security of the Stadium property and the following report is 
submitted: 

"The 4500 Block Ontario Street between East 29th and East 30th 
Avenues is presently lacking curbs, gutters and permanent asphalt pavement. 
There is a permanent concrete sidewalk on the east side fronting private 
residences and a temporary screenings walk on the west side alongside the 
Stadium property. In response to a petition from Mr. Pruden, et al, on 
this subject dated August 23, 1971 a Local Improvement petition form for 
curbs and pavement was sent to Mr. Pruden on September 14, 1971. If this 
petition is returned sufficiently signed before the end of January, 1972, 
the project will be advanced to a Court of Revision in May for construction 
during the summer of 1972. On completion of this section, Ontario Street 
between East 29th and 33rd Avenues forming the east perimeter of the Stadium 
will be completely improved. 


/ continued . . 
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Melrose Avenue is the north perimeter Street of the St&dium 
between Ontario Street and Midlothian Avenue. It is not improved by curbs, 
sidewalks or permanent pavement. Its strip pavement is in good condition 
and requires little maintenance. The improvement of this street by installation 
of curbs, gutters and permanent pavement could be initiated by the City at 
an estimated cost of $28,000. As this street is bounded on the north side 
by Hillcrest Park, the total cost of this improvement would be borne by the 
City. 

The maintenance of street boulevards is left largely to the 
abutting property owners. Where they are not so maintained. City forces 
scythe the grass or other growth as necessary to restrict the growth. 
Boulevards on the west side of Ontario Street adjoining Capilano Stadium 
have been receiving this limited maintenance from City street crews. 

The Stadium property is not bounded by any form of security 
fencing. The Stadium itself is enclosed by a timber hoarding which has been 
breached in places. The parking areas surrounding the Stadium are however, 
outside this hoarding and are freely accessible, having an old post and wire 
rope railing around the perimeter of the property. The access crossings into 
the parking area are without gates, see attached Drawing No. GD 576. 

An area of the parking lot between Ontario Street and the Stadium 
structure and largely south of 30th Avenue is to be the site of an 84 car 
parking lot to be constructed and controlled by the Park Board to provide 
additional parking for Riley Park on the east side of Ontario Street. This 
development will provide a screen planting on the west side of Ontario Street 
to a point just north of 30th Avenue. 

The security of the property could be improved by one of the 
following alternative methods: 

(a ) To provide optimum security to the property, a security fence 
could be erected on the perimeter of the property consisting of 
a 6 ft. high chain link fence with barbed wire strands at the top 
and gates at the entrances to the parking areas. The cost of 
such a fence is estimated to be $20,000.00. 

(ti)ln order to restrict the free use of the extensive parking 

area and its abuse by dragsters, a timber curb and reflectorized 
posts could be installed across the two entrances of Melrose 
Avenue and also across the parking area between the north-east 
corner of the Stadium and the north property line. This would 
seal off the parking area north and west of the Stadium to 
vehicles but leave the parking area on the north-east side of 
the Stadium with sufficient and freely accessible parking for 
use of patrons of the Art Gallery presently using the Stadium. 
The existing post and wire rope railing is in disrepair and 
should be restored also. The estimated cost for this work is 
$3,500.00. 

This would not increase the security of the Stadium, but would 
eliminate abuse of the parking area by vehicles. 

There are no current plans for renovation or major redevelopment 
of the Stadium, its appearance therefore is likely to remain the same for 
some time. In order to screen this property from the residents of the subject 
block the following improvements may be adopted: 
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Clause 10 Continued 


1. 


' 2. 


A tall evergreen screen planting could be installed on the west 
side of Ontario Street from East 29th Avenue extending approximately 
300 ft. south to join the screen planting proposed by the Park 
Board. The cost of such a screen planting is estimated to be 
$2pOO.OO. 

In order to screen the entire area from the perimeter streets a 
4 ft. high ridge of soil could be placed at the property lines 
common to the perimeter streets, excepting the length to be 
landscaped by the Park Board. This ridge could then be landscaped 
with ground cover and shrubbery. The cost of this development is 
estimated to be $25,000.00." 

Your Board submits the above report of the City Engineer for 


Council's information. 


■I 


FOR ADOPTION SEE PAGE(S)...: 
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SOCIAL SERVICE AND HEALTH MATTERS 


RECOMMENDATIONS 

1. Group Trailer Parking : Century Dog Club of B.C. 
The Medical Health Officer reports as follows: 


"An application has been received from the Century Dog Club 
of B.C. for the parking of approximately thirty (30) 
trailers and/or campers on the Pacific National Exhibition 
grounds from November 26 to November 28, 1971. 

This group consists of exhibitors in the Dog Show to be 
held in the Show Mart Building of the Pacific National 
Exhibition. 

Authority for allowing these arrangements is contained in 
By-law No. 3986, Section 3.(2) which reads as follows: 


'The Council may, upon the reconuaendation of 
the Medical Health Officer, permit trailers 
and house-cars to be occupied as living or 
sleeping quarters in areas other than those 
within the boundaries of a trailer court for 
a specified period of time. Such pemission 
shall not be granted in respect of individual 
trailer or house-car units but shall be 
limited to groups comprising ten or more of 
such units.* 


Sanitary arrangements will be to the satisfaction of the 
Medical Health Officer." 


Your Board RECOMMENDS: 

THAT the application from the Century Dog Club of B.C. for the 
• parking of thirty (30) trailers and/or campers on the P.N.fi. Grounds from 
November 26 to November 28, 1971, be approved. 


I 
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BUILDING AND PLANNING MATTERS 

RECOMMENDATIONS : 


1. The Construction of an Addition to 

the Existing Gasoline Service Station 
and to use the Building on this site 
at 2611 Kingsway for an Automatic Car 
Wash with ancillary Gasoline Filling Pumps 

The Director of Planning and Civic Development reports as follows: 

"Mohawk Oil Company have filed Development Permit Application #56647 
to construct an addition to the existing old gasoline service station 
and tire shop building on this site to use this building for an 
automatic car wash with ancillary gasoline filling pumps. 

The site is located in a C-2 Commercial District on the north east 
corner of Duchess and Kingsway. 

Six neighbouring property owners across the City lane to the north 
were notified of this Development Permit Application and there were 
three letters of objection received. These letters included objections 
to possible excessive noise, spray and traffic congestion in the City 
lane. 

The Car Wash building would be located immediately adjacent to the 
rear property line of the site across the lane from existing dwellings 
find the site is approximately 4 feet above the grade of the 
existing City lane. 

The applicants have indicated that the building cannot be re-located 
on the site due to conditions of their lease. 

The Technical Planning Board and the Town Planning Commission recommend 
that Development Permit Application #56647 be REFUSED as the proposed 
use is considered unsuitable having regard to the close proximity of 
the building to the existing residential dwellings. 

It being noted however that further consideration would be given to 
a Development Permit Application if filed indicating a car wash building 
being more suitably located towards the front of the site adjacent to 
Kingsway and the site being suitably screened." 

Your Board RECOMMENDS that the Development Permit Application No. 
56647 be REFUSED in accordance with the recommendation of the 
Technical Planning Board and the Town Planning Commission. 

DELEGATION REQUEST: Mohawk Oil Company 

2. Development Permit Application #57100. 

Proposed Warehouse - 1125 West 8th Avenue 
in Fairview Slopes Area 

The Director of Planning & Civic Development reports as follows: 

"Cooper, Tanner and Associates on October 15, 1971, completed 
Development Permit Application No. 57100 to erect a two-storey 
warehouse with accessory offices at 1125 West 8th Avenue. 

The 50 ft. wide by 110 ft. deep lot - being Lot 13, Block 314, 
D.L. 526 - is located on the north side of West 8th Avenue between 
Alder and Spruce Streets. 

cent ' d 
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Clause 2 continued 

The site is within an area currently zoned as an M-1 Light Industrial 
District and the requested development is an 'Out -Right Use' at thir 
location . 

The site is located within the Fairview Slopes rezoning proposal 
area. City Council on June 29, 1971, in considering the recommenda- 
tions of the Standing Committee on Planning and Development with 
respect to the rezoning of the Fairview Slopes, resolved in part: 

'THAT all development permit applications received 
which are within the boundaries of 6th Avenue, Ash 
Street , 8th Avenue and Hemlock Street be reported 
to Council . ' 

Although the proposed warehouse development would not be in 
conformity with the CRM-1 zoning proposals submitted to Council to 
date for this area; withholding action under the provisions of the 
Vancouver Charter is not considered appropriate. Council's 
Standing Committee on Planning and Development on June 17, 1971 
considered a suggested alternative low rise family-oriented zoning 
for the central six blocks in the area and the Committee's 
recommendation, adopted by Council on June 29, 1971 was to defer 
action on amending the Zoning and Development By-law to include the 
proposed CRM-1 regulations and on the rezoning of the area bounded 
by 6th Avenue, Ash Street, 8th Avenue and Hemlock Street, pending 
receipt of the interim report of the City's consultants, Thompson, 
Berwick, Pratt and Partners. 

City Council have still to receive the Planning Consultants Study 
and recommendations for the Fairview Slopes area, and even though 
the Consultants' Report ^3 will be presented to Council very shortly, 
it will not contain recommendations on the Fairview Slopes specific 
enough to enable the necessary zoning changes to be made in the 
requisite 30 + 60 day withholding period allowed by the Vancouver 
Charter. 

Two alternatives for dealing with the Development Permit Application 
are : 

1. Instruct the Director of Planning to issue the Development 

Permit subject to the development otherwise complying with 
all relevant regulations of the Zoning and Development By-law. 

2. For the City to now acquire the site - (the :assessed value is 
$25,550 - $16,670 for land; $8,800 for improvements.) 

Alternate No. 1 is recommended as although the proposed development 
is in conflict with all Zoning proposals recommended to date; it 
will be some time before final zoning proposals are determined. 
Further that the warehouse development is on a 50 ft. wide lot and 
with the slope of the land only one storey (containing the accessory 
office portion of the building) will be visible from West 8t:h Avenue. 

Recommendation : 

It is recommended that the Director of Planning issue Development 
Permit No. 57100 subject to cotr'^liance with all relevant 
regulations of the Zoning and Development By-law." 

Your Board RECOMMENDS that the recommendations of the Director of 
Planning & Civic Development be endorsed. 


FOR ADOPTION SEE PAGE{S) . .i 
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LICENSES AND CLAIMS MATTERS 


RECOMMENDATIONS 


1. 


Claim No. 11600 

Accident - December 5, 1970 

Christopher Payne 


The Corporation Counsel reports as follows: 

"Mr. Christopher Payne was involved in an 
automobile accident on December 5, 1970 which 
resulted in da'nage to a City owned motor vehicle 
under the control of the Fire Department. The 
Legal Department has had fairly extensive 
negotiations with the insurers of Mr. Payne but 
no settlement has been arrived at. The amount 
of the damage to the City owned vehicle is $802.79. 

Since no settlement of the accident has 
been negotiated the only alternative that the City 
has is to commence legal action against Mr. Payne 
before December 5, 1971 in order to protect its 
claim. 

Accordingly I recommend that authorization be 
given for the commencement of an action against 
Mr. Christopher Payne to recover the damages 
incurred by the City." 

Your Board RECOMMENDS that the recommendation of the 
Corporation Counsel be approved. 


FOR ADOPTION SEE PA6E(S) 
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FIRE AND TRAFFIC MATTERS 


RECOMMENDATION 


1. Special Temporary Christmas 
Traffic Control Measures 


The City Engineer reports as follows: 

"Arrangements are being made to establish traffic control msasnres 
In the downtown area to handle the above normal volumes of traffic which 
occozr during the Christmas season. These regulations, which are worked out 
in consultation with the Police Department, Transit and Downtown Business 
Association officials, will be established on November 12th, 1971, and will 
be similar to those established in previous years. 

In the past, these regulations have been repo-^ted through the 
Official Traffic Commission to Council for information. The Chairman of the 
Official Traffic Commission has suggested that in future years these regu- 
lations be handled department ally without reporting to the Official Traffic 
Commission or Council, 

A brief description of the proposed te]iQX>rary regulations is as 

follows: 

PARKING PROHIBITIONS 

Parking prohibitions during the business day, as in previous 
years, will be established on sections of downtoim streets. 
Variations this year include: 

(a) Major sections of Granville Street and Hastings Street 
will not have additional parking restrictions this year 
for the Christmas season since extensive parking pro- 
hibitions were implemented early last year as part of 
the imbalanced lane arrangements recommended in the 
1970 Downtown Transit Operations report, 

(b) The block of Howe Street between Granville Street and 
Rob son Street, which has been closed for Block 52 
construction, now has two lanes available for traffic, 
and accordingly a parking prohibition will be Installed 
as and when required on the west side of Howe Street in 
the block north of Georgia Street, 

(c) Parking prohibitions will be added this year on the 
north side of Dunsmuir Street between Richards Street 
and Homer Street, the east side of Main Street between 
Pender Street and Hastings Street and on the south side 
of Water Street between Abbott Street and Gamble Street, 
This latter prohibition \d.ll be necessary when the new 
Woodwards Garage opens, tentatively on December let, 

TURN PROHIBITIONS 

Tenqjorary turn prohibitions will again be inqxised where needed 
at the discretion of the Police Department, 

I 

PASSENGER ZONES 

Passenger zones are being established near all major Department 
Stores and at other locations where they will assist in pre- 
venting double parking. 


Cont'd. 
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Clause #1 continued 


TRANSIT 


In fonner years B.C. Hydro inplemsnted special schedule changes 
to accommodate peak periods. This year no special changes are 
planned, but increased service vdll be implemented as and when 
the need is felt. The City, together with the Downtown Business 
Association, will be providing a free bus service within the 
downtown area (from Granville Street and Smithe Street to Hastings 
Street and Carrall Street) from November 12th to December 24.th, 
similar to that provided during the summer months. 


NEW PARKING FACILITIES 


Two new major parking facilities will be available during the 

Christmas period; approximately 550 stalls for transient parkers 

in the Block 52 development, and approximately 550 stalls in the 
new Woodwards Garage extension." 

Your Board submits the proposed Christmas traffic regulations 
for information and RECOMMENDS that future Christmas traffic 
regulations be handled departmentally without referring them 
to the Official Traffic Commission or Council prior to 
implementation . 

RECOMMENDATION AND CONSIDERATION FOR ADOPTIOM SEE PAGE(S) !■■ 


2. Surplus Fire-Fighting Equipment 

The Fire Chief and Purchasing Agent report as follows; 
"BACKGROUND 

(a) On September 30, 1971, the City advertised a Surplus 1943 Bickle- 
Seagrave and a 19 47 LaFrance Fire Engine for sale. 


(b) On October 13, 1971, the B.C. Antique Fire Apparatus Association 
submitted a request that the 19 43 Bickle-Seagrave Fire Engine be 
preserved for display at a local museum, such as Heritage Village. 

(c) A report of the Standing Committee of Council on General Purposes, 
dated October 14, 19 71, stated in part : 'The Committee noted a 
request, submitted through a member of the Committee, from the 
Antique Fire-fighters Association, for the purchase, at a nominal 
sum, of fire-fighting equipment being disposed of by the City. ' 

(d) On November 1, 1971, your Board opened the Offers described in 
(a) above and referred them to the Fire Chief and Purchasing 
Agent for tabulation and report. 


OBSERVATIONS 


(i) Only one offer was submitted for the above-noted fire engine, 
i.e. Lever Arms Services Ltd. offered $301.00 for the 1943 
Bickle-Seagrave Fire Engine, and $501.00 for the 1947 LaFrance 
Fire Engine. We consider this offer to be too low, and are 
recommending that it be rejected, and, if the fire engines 
are not otherwise disposed of by City Council, that they be put 
up for public auction at a later date. The City's Auctioneer 
estimates that at least double the above amounts could be 
obtained at an auction, and, in addition, they could be used 
to provide valuable publicity for the auction. 


RECOMMENDATION AND COUNCIL CONSIDERATION 


(i) We recommend that the offer by Lever Arms Services Ltd. for the 
purchase of two fire engines, be rejected, and, if Council does 
not otherwise dispose of said fire engines, they be put up for 
public auction at a future date. 


Cont'd. . . 
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Clause #2 Continued 


ii) If Council decides to make the 1943 Bickle-Seagrave Fire Engine 
available for preservation and display, we recommend that owner- 
ship be transferred to the Heritage Village, thereby establishing 
the point of display (the Heritage Village could, in turn, make 
its own arrangements with the B.C. Antique Fire-fighters Associaton 
regarding restoration) . 

iii) If City Council wishes to grant the request of the Antique Fire- 
fighters Association 'for the purchase, ^it a nominal sum, of 
fire-fighting equipment being disposed of by the City', we 
recommend that when items become surplus the Antique Fire-fighters 
Association be notified, and, if they are interested, they can 
make their representations to City Council before such items are 
put up for sale." 

Your Board RECOMMENDS that item (i) be approved and that items 
(ii) and (iii) be submitted to Council for CONSIDERATION. 

(Copies of the letter from the B.C. Antique Fire Apparatus 
Association are circulated for Council's information) 

DELEGATION REQUEST - B.C. Antique Fire Apparatus 

Association 


FOR ASefftON SEE PAGECS) -jJiLli » 


i 


■574 

:}oard of Administration, November 5, 1971 (FINANCE - I) / 

FINANCE MATTERS 

RECOMMENDATION 


Increased Staff Requirements - 

Sewer Design Branch, Engineering Department 


The City Engineer reports as follows: 

"The Sewers Engineering Branch is principally responsible for the 
planning and design of the City's sewerage system. It also provides a 
liaison service to the public and other interested parties in connection 
with administration of connections to the City's sewerage system. The 
staff have maintained a flow of design for construction by City forces as 
shown on Figure 1 together with technical direction on operational problems 
where this was required. 

The present staff of 13 consists of the Sewer Engineer, one Civil 
Engineer II, two Civil Engineers I, one Engineering Assistant IV, three 
Engineering Assistants III, two Instrument Men and an Engineering Assistant II 
on loan from the Drafting Department and two Counter Clerks. The Engineering 
Assistant IV, two Instrument Men and two Counter Clerks do not contribute to 
the design function of the branch. In the report to Council of July 27, 1971 
it was noted that in order to meet the proposed workload which will result 
from the increased program of sewer construction, approved by Council at that 
time, it would be necessary to enlarge the present staff. The reasons for 
this are: 

1) The volvane of work as indicated by capital expenditure will greatly 
increase as illustrated in Figure 1 (approx. 100% increase). 

2) The work will be more complex than it has been previously due to 
conversion of the present combined system to separate storm and 
sanitary systems in highly developed areas. 

3) The cost of engineering the conversion of a combined system to a 
separate system is greater than the cost of engineering a new 
separate system because existing works have to be incorporated into 
a total system. 

4) The majority of the present staff now qualify for 20 days vacation 
a year which has reduced the man hours available over the years as 
shown in Figure 2 by approximately 1/2 man year. 

5) Large development complexes such as Pacific Centre, Project 200, 
Block 42-52 etc. are occurring more frequently as redevelopment 
and land assemblies take place. These projects require consider- 
able engineering time to ensure that they can be properly and 
adequately serviced by the City's sewerage system. 

6) The introduction of capital budgeting has increased the time spent 
by engineers re-estimating and adjusting capital expenditures as 
projects proceed. 

7) The Pollution Control Act is encouraging industry to connect to the 
City's sewerage system. This produces many enquiries from industry 
as to the feasibility of pretreatment systems which they may desire 
to install in order to meet the City standards and be able to dis- 
charge their effluent into the City system (Myer Frank Barrel 
Cleaning, Canada Packers, Intercontinental Packers etc. are a few 
examples) . 


Cont/d. 
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of 


8) The accelerated program of construction of trunk sewers by the Greater 
Vancouver Sewerage and Drainage District must be co-ordinated with the 
City's facilities to ensure an optimum overall system. This requires 
the City reviewing the designs proposed by the Sewerage District prior 
to their f inalization. 

The Engineer's report adopted by Council on July 27, 1971 increased 
tjhe sewer capital program from $10.1 to $17.1 million and the Sewer Board 
program within the City, from $6.7 to $13.1 million to be completed by 1976. 
Ihe report anticipated that this program 'will entail increase in the staff 
of the Sewers Design Branch'. 

Figure 1 shows the relationship between the sewer design branch 
efetablishment and the Capital Works Program from 1957 to 1971. Projecting 
tiis into the future, and bearing in mind the increased complexity of the 
approved program, it is indicated that four designers, plus four assistants 
tj provide the necessary drafting and instrument work, will be required. 
Hiwever, as it is extremely difficult to estimate the precise staff require- 
mints it is proposed to limit the present request to three designers and 
: iree assistants with the option of adding another designer and draftsman 
ii 12 months time if the approved program is not being met. 

Subject to a supplementary report by the Personnel Department, it 
1^ proposed that the required positions will be as follows: 

2 Civil Engineers I 

1 Engineering Assistant IV 

2 Engineering Assistants III 
1 Instrument Man 

a) Tentative cost in 1971 (assuming the positions commence on 

December 1, 1971) will be - „ , 

Total 

1) Salaries 2 Civil Engineers I $2,208 
1 Engineering Asst. IV. 965 
3 Engineering Assts. Ill 2.418 

$5.591 

Fringe Benefits 12% of 671 

2) Furniture $3,500 

3) Drafting Equipment & Survey Instruments 1,150 

4) Vehicles - 1 Truck & 1 car inc. purchase price 5,173 

5) Office modifications 700 

Total $16,785 

b) Tentative annual cost - 

1) Salaries $67,092 

2) Fringe Benefits @ 12% 8,051 

3) Vehicle maintenance and upkeep 1,450 

Total $76,593 

The Comptroller of Accounts advises that the funds required for the balance 
1971, estimated at $16,785 will be provided as follows: 

Salaries, Fringe Benefits & Auto Maintenance $6,382 Distributed to Capital 

Budget as part of the 
Eng. Overhead , charge to 
Capital projects. 

Furniture, Equipment & Office Modifications $10,403 Provided in the Revenue 

Budget by a transfer from 
Revenue Surplus - Prior 
Years. 


Cont/d. 
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Clause No. 1 (cont'd.) 

I reconmend the foregoing staff increase be approved 

and 

that the funds required for the balance of 1971 estimated at $16,785 
be provided in accordance with the Comptroller of Account's report, it 
being noted that $10,403 will require a transfer from 'Revenue Surplus - 
Prior Years' . 

The salaries for the additional staff for this accelerated program 
appear to be eligible for inclusion under the Federal Provincial Employment 
Loans Program and participation will be applied for within the prescribed 
regulations." 

Your Board 

RECOMMENDS that the foregoing report of the City Engineer be adopted. 


2 . Replacement of IBM Computer Peripherals 

Your Board has received the following report from the Director 
of Finance and the Co-ordinator of Data Processing and Systems. 

"On April 6, 1971 Council authorized an increase in capacity 
for the City's computer system to provide sufficient capacity to 
meet the City's requirements for the next two or three years. 
Shortly thereafter, a number of manufacturers of IBM compatible 
computer equipment entered the Vancouver market. The Co-ordinator 
of Data Processing and Systems has reviewed the prices and 
performances of these products to determine whether any changes 
should be made in the computer system approved by Council in April. 
The equipment is generally less expensive than comparable IBM units. 

The review demonstrated that the City could benefit by 
replacing many of the computer's components, presently supplied by 
IBM. The benefits would result in the form of a reduction in the 
cost of the computer system, and in a computer system which is 
better suited to the City's needs - now and in the future. The 
specific units recommended for replacement are the disk and tape 
units, (both are magnetic storage devices); the printer and 
associated control units. The recommended replacement equipment 
is supplied by Telex Computer Products. The detailed recommendations 
and the reasons therefore are listed in the report circulated. 

It is recommended that the following recommendations contained 
in the supporting report be approved : 

(a) the leases on the IBM 2821, 1403 Nl , 1416, 2311 's, 
2415 's, 1316 's and 2841 machines be cancelled in 
January 1972, 

(b) the Telex 5403, 5821 (1), 5328, 4 of 5312's, 6803, 
3 of 6420 machines be leased in January 1972, and 
that the Telex contracts be signed subject to 
Corporation Counsel approval , 

(c) that $6,300 of the one time costs for disk cabinets 
and disk packs be provided from the* following 
accounts in the 1971 Data Processing and Systems 
Division's budget: 

$1,300 Equipment Rentals 7030/308 
5,000 Printer replacement 7032/325 

(d) that $1,000 for freight and cartage be provided in 
the 1972 Revenue budget. 


Board of Administration, November 5, 1971 
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Clause No. 2 (cont'd.) 


(e) that the Purchasing Agent be authorized to 
restrict tenders on the disk packs to IBM, 
Caelus, and Memorex Vendors." 


Your Board RECOMMENDS that the recommendations of the 
Director of Finance and the Co-ordinator of Data Processing and 


3 . Steel Scaffolding - Capilano Stadium 

The City Purchasing Agent and Building Inspector report as 
follows : 

"Bleacher seats in the Capilano Stadium have been dismantled 
due to the deteriorated condition of the wood plank seats. The 
steel framework is, however, still in serviceable condition, but 
because of the limited market for bleachers, we believe that only 
scrap value would be offered for this material. We estimate 
the scrap value to be approximately $500.00. 

There are holes in the fence near where the material is 
stacked, and we fear that unless it is removed very soon, much 
of it will be stolen. 

The Board of Parks and Public Recreation have indicated that 
they can make good use of the material within the parks system, 
and are prepared to assume responsibility for the security and 
removal of the material." 

Your Board RECOMMENDS that this material be turned over to 
the Board of Parks and Public Recreation for its estimated scrap 
value of $500.00. 


Systems be approved. 


FOR ADOPTION SEE PA6E(S)..... 
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BOARD 


OF ADMINISTRATION 


PERSONNEL MATTERS 


REGULAR REPORT 


OCTOBER 29, 1971 


RECOMMENDATIONS : 


1. Salary Review - Two Positions, Property Negotiator I and III, 
Property & Insurance Division, Finance Dept. 

rhe Director of Personnel Services reports as follows: 

"On August 30, 1971, an award was made under the Permanent Refere*_ 

Agreement increasing the class of Property Negotiator II from 

Pay Grade 26 to Pay Grade 27, effective February 1, 1971. At 

the request t of tue AsbibtajiL busxiitss naiiugt-'r of the Municipal 

ind Regional Employees' Union, I have now conducted a salary 

review of the classes of Property Negotiator I and Property Negotiator 

[II (one incumbent in each class). 

'["he duties and responsibilities of these two classes are closely 
related to those of the Property Negotiator II class. The work 

of the Property Negotiator I is similar in nature to that of 
:he II, the distinction being that the I receives assignments of 
Less variety and complexity, and performs his duties with somewhat 
Less independence. The III is the supervisor of the I and II' s 

md as well is given responsibility for negotiating the more 

complex acquisition projects. 

iin his award for the Property Negotiator II 's, the Referee placed 
]>rimary emphasis on the necessity for negotiating skill which is 
a feature of this Class. This element is also clearly present 
::or the Property Negotiator I and III as well. Also, I consider 
;.t important that traditional salary relationships be maintained 
;.n this class series. 

;;n view of these factors, I recommend an upward salary adjustment 
]'or the Property Negotiator I from Pay Grade 20 to 21, and for 
the-Property Negotiator III from Pay Grade 28 to 29, both 
effective February 1, 1971. 

''his report has been discussed with the Director of Finance and 
l:he Business I'lanagcr of the Municipal and Regional Employees' 
Union, both of whom are in agreement with the recommendations. 

''he estimated recurring annual cost of this proposal, determined 
by the increase in the final step in the Pay Range at second 
iialf 1971 rates and including fringe benefits at 10 percent is 
$1,188. 

The Comptroller of Accounts advises that the necessary additional 
funds for 1971 estimated at $1,078 are available within the 
Departmental budget." 


SUMMARY 


I ncumbent 


Present 

Classification 


Proposed 
Classification 


Effective 
Date 


S 


L. Gray 


Property Negotiator 
III 

Pay Grade 28 


Property Negotiator 


III 


February 1, 
19 71 


Pay Grade 29 


$922-1104 
($1104) * 


$965-1160 
($1104-1160) * 


21^ 


Board of Administration, October 29, 1971 ... (REGULAR REPORT - 2) 
Clause No. 1 (cont'd.) 


Incumbent 


Present 

Cla.ssi£ic:ition 


P.S.T. Shen Property Negotiator 

I 

Pay Grade 20 
§643-772 


Proposed 
Classification 

Property Negotiator 
I 

Pay Grade 21 
§673-806 


Effective 
Date 

February 1, 
1971 


*Effectivo range under Personnel Regulation 

160-l(a) 


YOUH BOARD RECOMMENDS That the above recommendations of the 
Director of Personnel Services be adopted. 


EOR ADOPTION SEE PI<Qi{S)...Jll. 
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BOARD OF ADMINISTRATION 


PERSONNEL MATTERS 


SUPPLEMENTARY REPORT 


NOVEMBER 5. 1971 


RECOMMENDATIONS ; 

1 . Additional Car Allowances - Health Department 
The Director of Finance reports as follows: 

"The following letter has been received from the Deputy Medical 
Health Officer: 

•This is to request that authority be given to place each of 
the Social Work Consultants located in Health Units II and III 
(one per Unit) on regular car allowance. 

The use of a car is necessary to effectively carry out the 
responsibilities involved in these positions. The Consultants' 
activities in the general health and school programs are carried 
out in many locations within their respective Unit boundaries. 
These duties are performed in Chil<3 Health Centres, schools and 
clients' homes. 

It is estimated that the average mileage per month will be 
200 miles (approximately $36,00 pej: month). There are sufficient 
funds in the department's budget to cover the additional expense 
from October 1 to the end of the year. 

The two positions are vacant as of this date, however, the 
Personnel Department are in the process of recruiting and inter- 
viewing candidates and it is expected that the positions will be 
filled in the very near future,' 

It is recommended that an auto allowance on a monthly basis, 
be approved for the two Social Work Consultants positions, one 
located in each of Health Unit II and Health Unit III, effective 
when the positions are filled," 

Your Board RECOMMENDS that the above recommendation of the 
Director of Finance be approved, 

2 . Probationary Period for Senior Staff - Pay Grade 34 & Up 

The Director of Personnel Services recommends approval of the 
following regulation concerning the probationary period for Senior 
Staff: 


I have discussed the time period of the probation for Senior 
Staff with several Department Heads and they all agree that a one 
year period is preferable to a six month period which is required 
for most unionized positions, 

A performance report by the employee's supervisor will be 
submitted to the Board of Administration at the end of the 5th month 
and the 11th month to indicate whether or not the employee has 
performed his work satisfactorily. 

Your Board RECOMMENDS that the above recommendation of the 
Director of Personnel Services be adopted in order to complete the 
regulations with respect to probationary service for all city staff. 


ft 


Appointments to Senior Staff positions shall serve a 
probationary period of one year during which the 
employee must demonstrate his or her ability to perform 
the work satisfactorily," 


FOR ADOPTION SEE PAGE(S) 
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BOARD OF ADMINISTRATION 

PROPERTY MATTERS 

NOVEMBER 5. 1971 
INFORMATION 


1. Expropriation - 626 East Pender Street 
Mr. Dia Foon Soon 

'The Supervisor of Property and Insurance rejports as follows x- 

"A letter to Council dated September 10th, 1971, written by Mr. 
Dai Foon Soon, the former owner of the above prop>erty, requests 
final settlement to be in the form of a City-owned lot in exchange 
for the house he previously owned. 

This matter has been the subject of various reports and correspond- 
ence since the property was vested in the City in accordance with a 
Resolution of Council of February 27th, 1968. 

On August 29th, 1968, Council received a report from the Coirporation 
Counsel which reviewed the steps in negotiations for this property 
and which also advised on the City's and the owner's legal status 
regaording the expropriation of the property. This report was in 
reply to a letter to Council dated August 13th, 1968 from Mr. Soon. 

The report in effect states that the compensation received by Mr. 
Scon's legal counsel in the amount of $6,600.00 constitutes finad 
settlement. In view of the fact that Mr. Soon will not accede to 
arbitration procedure, the matter hais been considered closed. 

Subsequently, Mr. Soon has made verbal and written enquiries to 
various officials. 

By letters dated March 22nd, 1971, Mr. Soon renewed his plea to 
both Alderman Phillips and the Hon. Dam Campbell, with copies to 
other Civic and Senior Government officiaJLs (copies attached). 
Alderman Phillips at that time requested and received information 
on the matter from the Supervisor of Property and Insurance. The 
Hon. Dan Campbell requested and received information from Commissioner 
G. Sutton Brown which contained advice from the City Solicitor again 
relating the steps in negotiations for the property and the City's 
and Mr. Soon's legal status in regard to the expropriation of the 
property. 

As there is no change in the status of this property acquisition 
since it was last reported on. Council is respectfully referred to 
the attached report of the Corporation Counsel and the further 
advice of the City Solicitor contained in the memo from the Director 
of Planning and Civic Development, dated July 2nd, 1971 to Com- 
missioner G.Sutton Brown, also attached.** 

\oux Board submits the foregoing report of the Supervisor of Property and 
Insurance for the information of Council. 


HECOMMENDATIONS 


Proposed Firehall Site 

Vicinity Burrard and Smithe Streets 


The Fire Chief, the Supervisor of Property and Insurance and the Director 
of Planning report as follows :- 


(Continued) 


Board of Administration, November 5j 1971 


Clause No. 2 (Continued) 


. (PROPERTY MATTERS - 2) 


"City Council on July 13th, 1971, in considering a report of the 
B02a:d of Administration, endorsed the recommendation of the Fire 
Chief designating Lot 12, Block 5, D.L. 185, situated on the North 
side of Haro-Smithe Connector between Thurlow and Burrard Streets, 
(designated as Site A on attached map) as the site for a proposed 
Firehall and authorized the Supervisor of Property and Insurance to 
immediately acquire the property. 


Lot 12, which is divided into two parcels, legally described as the 
E 36« of Lot 12 and Lot 12 exc. the E 36», was selected because it 
met the locational requirements of the Fire Chief and it was a vacant 
site, 66' X 131 Subsequent investigation revealed that just prior 
to Council's action of July 13th, 1971, the First Canadian Land 
Corporation (owner of adjoining Lots 11 and the E2LSt 36' of Lot 12) 
had acquired Lot 12 exc. the E 36' and Lots 13 and 14 to complete 
a land assembly of 264' frontage. In October they advised that they 
are completing negotiations for the corner (Lots A-D) and now 
control a frontage of 330'. 

The First Canadian Land Corporation stated that they had been 
negotiating for many years for Hie assembly and proposed to re- 
develop the site shortly. Consequently they objected strongly to 
the City's proposed acquisition. 

The City Solicitor was consulted and expressed the opinion that to 
proceed with the acquisition of Lot 12 would make the City liable 
for damage to the remainder of First Canadian's holdings over and 
above the baisic maucket vaJLue of Lot 12. 

In their letter dated October 7th, 1971, First Canadian Land 
Corporation advise that whereas they would prefer not to have a 
Firehadl abutting their development, but if necessa]:y, they axe 
prepared to build a Firehaill for the City and lease back and 
integrate it with their proposed development of shops and High- 
Rise Personal Care Home for Senior Citizens. 

The Supervisor of Property and Insurance is of the opinion that the 
suggestion is not favourable to the City for the following reaisons:- 

(1) Probability of high initial rentail because of high 
capital cost of the land. 

(2) Probability of rental increases during term of lease. 

The Fire Chief amd the Director of Planning have examined various 
alternatives and concluded that the most desirable site from a 
traffic aoid operational view is the W*s Lot 8 and Lot 9, both 
except part incl. in Plan 10280 now road. Block 6, D. L. 185, known 
as 1070 Haro Street, situated on the South-East corner of Thurlow 
Street and the Haro-Smithe Connector (designated as Site B on at- 
tached ma^). This site measures approximately 99' x 131', compris- 
ing 12,6^0 sq. ft., is zoned RM-4, Multiple Dwelling and is improved 
by a 3%-storey frame apartment constructed in 1905. 

A minimum of 99' frontage is essential to accommodate a design 
of a 3-bay Firehall in this location. This is partly due to 
zoning by-law side-yard requirements pertaining to a corner site 
and grade problems prohibiting access from the lauie. An ad- 
ditional 5-10' of frontage may also be required. However, this 
property abuts City-owned property, which is partly used for 
surface public parking, and in balance by a B. C. Hydro rectifier 
station. If finalization of design suggests that additional 
frontage is required, a report will be made to Council for con- 
sideration. 

. . . (Continued) 
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Clause No. 2 (Continued) 


Preliminary estimates indicate that because of the disruption to 
the assembly, the cost of acquisition of 99' on the North side of 
the Haro-Smithe Connector would be approximately $250,000.00. 

The owners of Lot 8 and Lot 9 reside in the U.S.A. and have 
advised that they are prepared to sell for the sum of $160,000.00 
as of November 15th, 1971. This offer to sell expires on November 
15th, 1971. This amount is considered fair and equitable and 
represents the market value of the land. 

It is antioipated that oonstruotion of the Firehall will not oommenoe before Maroh, 
1972 and if CoTinoil approves acquisition, it is proposed to iinmedlately advise the 
tenants of the City's plans which will allow them approx. U months to find alterna- 
tive accommodation. There are approx. hZ persons living In the boilding. Most of 
them are single. Pemberton Realty Corporation (agents for the owners) have offered 
to give assistance to those requiring help to find alternative acconoodation. Also 
the Director of the Dept. of Welfare & Rehabilitation has offered to give help and 
advice to all those tenants that are on social assistance or who are pensioners. 

The Fire Chief and the Supervisor of Property amd Insurance and the 
Director of Planning., 

RECOMMEND that: 

(a) That Council Resolution of July 13th, 1971, approving Lot 12, 
Block 5, D.L. 185 (Site 2) be rescinded insofar as Lot 12 is 
concerned. 

(b) That First Canadian Land Corporation offer to build and lease 
back a FirehaJLl be not considered. 

(c) That Lots 8 and 9 both ex. part incl. in Plan 10280 now 
road. Block 6, D.L. 185 be designated as a Firehall site and 
that the Supervisor of Property and Insurance be authorized 
to acquire, for the sum of $160,000.00, and clear the land, 
the cost to be charged to Code 345/1301." 

Tour Board 

liECCM4£NDS the foregoing recommendations of the Fire Chief, the Super- 
visor of Property and Insurance and the Director of Planning be adopted. 



REPORT TO COUNCIL 
STANDING COMMITTEE OF COUNCIL ON GENERAL PURPOSES 

OCTOBER 28, 19 71 


A meeting of the Standing Committee of Council on General 
Purposes was held on Thursday, October 28, 1971, in the No. 1 
Committee Room, City Hall, at approximately 9:30 a.m. 

PRESENT ; Alderman Broome (Chairman) 

His Worship the Mayor 

Aldermen Adams, Bird, Calder, Hardwick, 
Linnell, Phillips, Rankin and 
Sweeney 

ABSENT ; Alderman Wilson 

CLERK; D. Scott 


Adoption Of Minutes 

The Minutes of the meeting held October 14, 1971, were adopted. 


The following matters are submitted to Council for information. 
INFORMATION 

1 . Government Structure 

(a) Meeting with Minister of Municipal Affairs 

The Vancouver City Council on August 24, 1971, considered a 
communication from the Minister of Municipal Affairs dated 
August 19, 1971, respecting possible reorganization of the Vancouver 
Civic Government. The Minister stated in this letter that he would 
be prepared to discuss with Council the implications of this proposed 
structural change on the day to day operations of the City of 
Vancouver. When dealing with this matter Council referred the letter 
to this Committee for consideration and report. 

At a meeting of the Standing Committee on October 14, 19 71, the 
Committee instructed that the Minister be invited to meet with the 
Standing Committee in order that his proposals could be discussed. 
The Committee noted a communication from the Minister dated October 25th, 
wherein he advised that he would not be making a presentation to the 
Committee at this time. 

RESOLVED that the communication from the Minister of Municipal Affairs 
dated October 25, 1971, be received. 

(b) Presentation; 
Dr. R. M. Clark 

The Committee, at the last meeting, agreed that Dr. R.M. Clark 
be invited to the next meeting to present his brief on government 
structure. 

Dr. Clark appeared before the Committee and reviewed his brief 
dated October 25th, dealing with possible changes in the form and 
structure of civic government. 

The brief contained the following recommendations; 
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cont ' d 


standing ComiTLittee of Council 
on General Purposes 


"(1) Increase the term of all Council members to three years. 

(2) Introduce a ward system on a limited basis and elect one-third 
of the aldermen on a ward basis. 

(3) Do not create two categories of council member - aldermen and 
councillors . 

(4) A. Increase the size of Council to 19, as suggested by the 

Honourable Dan Campbell. Six aldermen would be elected 
by wards, and twelve at large. 

B. Increase the size of Council to 13, with four aldermen 
chosen on a ward basis and eight at large. 

(5) The Mayor should be elected at large as at present by the 
civic voters. 

(6) The Council should move in the direction of having a significant 
proportion of meetings of the Council and its standing committees 
commence in the early evening. 

(7) The Board of Administration should be retained with its present 
responsibilities . 

(8) The Mayor, the deputy mayor and the chairmen of the standing 
committees of the Council should meet monthly with the Board 
of Administration. 

(9) Each of the appointed members of the Board of Administration 
should have a full time research analyst." 


Dr. Clark was thanked by the Chairman for the time he had 
spent preparing his brief and for the excellent presentation. 


The Committee adjourned at approximately 10:30 a.m. 



* * * * * 


FOR ADOPTION SEE PAGE(S) .1^^- 
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CITY OF VANCOUVER 


SPECIAL COUNCIL November 15, 19 71 


A Special Meeting of the Council of the City of Vancouver was 
held on Monday, November 15, 1971, in No. 1 Committee Room, City 
Hall, at 3:00 p.m. 

PRESENT ; Alderman Bird, Deputy Mayor (In the Chair) 

His Worship the Mayor 

Alderman Adams, Broome, Hardwick, Phillips, 
Sweeney and Wilson 

ABSENT: Alderman Calder (111) 

Alderman Linnell (111) 

CLERK TO THE COUNCIL; M. James 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Broome, 
SECONDED by Aid. Adams, 

THAT this Council resolve itself into Committee of the Whole, 
Alderman Bird the Deputy Mayor in the Chair. 

- CARRIED 

Adoption of Report - Transportation 
Committee of November 4, 19 71 

MOVED by Aid. Wilson, 
I THAT the Minutes and report of the Standing Committee of Council 

1 on Transportation of November 4, 19 71, be received. 

! - CARRIED 

Greater Vancouver Regional District - Regional 
Transportation as a Greater Vancouver Regional 
District Function 


At the meeting of the Standing Committee of Council on 
Transportation of November 4, 19 71, the Board of Administration was 
instructed to bring in a report on the matters discussed by that 
Committee on that date. As the Greater Vancouver Regional District 
requested comment by the Greater Vancouver Regional District Board 
meeting to be held on November 17, 19 71, Council at its meeting 
November 9, 1971, instructed this Special Council meeting to be held 
and consider the report of the Board of Administration previously 
directed to the Standing Committee on Transportation. 

Under date of November 12, 1971, the Board of Administration 
submitted a report entitled 'Greater Vancouver Regional District - 
Regional Transportation as a Greater Vancouver Regional District 
Function' for the consideration of Council. 

The report in part submitted the following: 

' In January of this year the Greater VancoTiver Regional District 
accepted Mr, k» C. Kelly's report on the first phase of the Transportation 
Function Study, It agreed that the Greater Vancouver Regional District is 
the logical agency to undertake this responslbllilgr and authorlaed Mr. Kelly 
to carry out Phase II of the study, with the following objectives: 

"Investigate transportation needs as seen by the municipalities, 
operating agencies, and public bodies. Explore the financial 
question with senior governments. Develop a concept for the 
transportation function and the constitution of the agency that 
is to exercise it. The Board then decides whether to approve 
the concept and authorize further negotiations and the pre- 
paration of a detailed proposal," 


cont ' d 
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Regional Transportation as a Greater 
Vancouver Regional District Function (cont'd) 

Upon reviewing this current report, your Board considers that 
to develop a concept for the transportation function the Policy Statement 
should be more definitive in Its approach and In the next steps to be taken, 
^cordingly. It Is suggested that the Policy Statement in the report be 
amended as follows: 

1, Delete the fourth paragraph on Page 1. 

2, Add the following as 6) on Page 2, "A rational system of 
regional roads shoiild be planned and developed as part of 
the total transportation system, (The classification of 
roads yet to be established.) 

3, For purposes of clarity throughout the Policy Statement, 
amend "pxiblic transportation" to read "piabllc transit " 
except where noted otherwise in this report. 

4-. jftmend the first paragraph on Page 2 under "Powers to be 
Requested" to read as follows: 

The Board, subject to the conditions set out below, 
will request powers to acquire, build, develop and 
operate transportation services consisting of buses, 
trams, trains, rapid transit or other conveyances, 
and a system of regional roads, and to do so directly 
or by contract arrangements with other organizations 
and agencies* 

5. On Page 2, Item 2 under "Powers to be Requested" add the 
word " tota,l " immediately before the words financing 
formula. 

6. On Page 2, Item 3 under "Powers to be Requested" delete 
the word " public " in the second line. 

7. On Page 2 under "Powers to be Requested" delete Item U and 
hold in abeyance until Item 2 has been coiq>leted. 

8. On Page 2, last paragraph, first line, delete the word 
"Eubllc". 

9. On Page U in the third paragraph delete the last sentence. 

10. On Pages U and 5 delete the total section dealing with 
"Transportation Authority" and hold in abeyance until a 
total financial formula has been agreed to. 

11. On Page 7 amend Step l) under "Next Steps" to read as 
follows: 

Step 1)- Member Ckjunclls are asked whether they are 
prepared to participate in the function, 
subject to terms and conditions to be 
developed. 

12. On Page 8 amend Step 2) to read as follows: 

Step 2)- The Board then decides whether the participation 
is sufficient to warrant continuing the program. 
If so, open discussion with the Provincial Govern- 
ment and attempt to obtain a written commitment 
from the Provincial (jovemment on a total financial 
formula. 


cont ' d 
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Regional Transportation as a Greater 
Vancouver Regional District Function (cont'd) 

13. On Page 8 delete Step 3). 

14. On Page 8 amend Step 5) to read as follows: 

Step 5)- Prepare a preliminary draft of letters patent and 

any legislation that would be required to implement 
the function in conformity with the Policy Statement. 

15. On Page 9, second sentence, delete reference to deadline for 
coiig)letlng Phase III. 


This report does not pretend to be an exhaustive analysis of the 
material presented, but seeks to deal with the more significant aspects. 
With the Policy Statement amended as set out above the basic matter of the 
transportation function can proceed on a more comprehensive basis. 

With respect to the Plan for the Ejqjanded Bus System, your officials 
will be reporting further when the necessary information is obtained from the 
Regional District,' 


The Council agreed to consider the fifteen (15) suggestions in 
the Board of Administration report seriatim. 

MOVED by Aid. Adams, 

THAT the fourth paragraph on page 1 of the Transportation Function 
Policy Statement be deleted. 

- CARRIED 

MOVED by Aid. Hardwick, 

THAT the following be inserted as Item #6 on page 2 of the Policy 
Statement: 

"A rational system of regional roads should be planned as 
part of the total transportation system. (The classification 
of roads yet to be established.)" 

- CARRIED 

MOVED by Aid. Sweeney, 

THAT for purposes of clarity throughout the Policy Statement, 
amend "public transporation" to read "public transit" except as noted 
otherwise by this Council's action. 

- CARRIED 

MOVED by Aid. Adams, 

THAT the first paragraph on page 2 of the Policy Statement under 
the heading "Powers to be Requested" be deleted and the following 
inserted: 

"The Board, subject to the conditions set out below, will 
request powers to acquire, build, develop and operate 
transportation services consisting of buses, trams, trains, 
rapid transit or other conveyances, and a system of regional 
roads, and to do so directly or by contract arrangements 
with other organizations and agencies. 

- CARRIED 


cont ' d 
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Regional Transportation as a Greater 
Vancouver Regional District Function (cont'd) 

MOVED by Aid. Adams, 

THAT Item 2 on page 2 under the heading "Powers to be Requested" 
be amended by inserting the word "total" between the words "a financing" 
in the first line. 

- CARRIED 

MOVED by Aid. Phillips, 

THAT the word "public" in the second line of the third item on 
page 2 under the heading "Powers to be Requested" be deleted. 

- CARRIED 

MOVED by Aid. Broome, 

THAT Item 4 on page 2 under the heading "Powers to be Requested" 
be deleted and held in abeyance until Item 2, as amended above, has 
been completed. 

- CARRIED 

MOVED by Aid. Rankin, 

THAT the word "public" in the first line of the last paragraph 
on page 2 of the Policy Statement section be deleted. 

- CARRIED 

MOVED by Aid. Phillips, 

THAT the words "such as those" be inserted after the word 
"activities" at the end of the last line on page 2 of the Policy 
Statement. 

- CARRIED 

MOVED by Aid. Adams, 

THAT all of the words following the word "facilities" in the 
sixth indented paragraph on page 3 of the Policy Statement be deleted 
and that the following be inserted "to service the public transit 
system. " 

- CARRIED 

MOVED by Aid. Phillips, 

THAT the last sentence in the third paragraph on page 4 be deleted. 

- CARRIED 

MOVED by Aid. Broome, 

THAT all of the section on pages 4 and 5 under the heading 
"Transportation Authority" be deleted except the last paragraph 
and 

THAT the last paragraph be amended by inserting the word 
"transportation" after the word "the" at the end of the first line. 

- CARRIED 

MOVED by Aid. Hardwick, 

THAT the following be inserted as a paragraph between the two 
paragraphs under the heading "Other Transportation Improvements" on 
page 6 : 

"The Board agree to proceed concurrently with a light rapid 
transit system study." 

- CARRIED 
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Regional Transportation as a Greater 
Vancouver Regional District Function (cont'd) 

MOVED by Aid. Wilson, 

THAT the motion be amended by the addition of "this is referring 
to the core area." 


AMENDED 

SEE PAG E , . 4^^ 


- LOST 

(The amendment by Alderman Wilson was put and lost) 
(It is recorded Alderman Wilson voted in favour) 

(The motion of Alderman Hardwick as stated above was put and carried) 

MOVED by Aid. Hardwick, 

THAT the paragraph on page 7 beginning with the words "the Board 
is not" be amended by deleting "believes" in the second line and 
inserting the words "will give" in lieu therefore and deleting the 
words "should be given" in the second line and adding the following 
after the words "in the first instance" in the fourth line "and as 
soon as the total financial formula has been agreed upon." 

- CARRIED 

MOVED by Aid. Adams, 

THAT Step 1 under the heading "Next Steps" on page 7 be deleted 
and the following substituted: 

"Member Councils are asked whether they are prepared to 
participate in the function, subject to terms and conditions 
to be developed." 

- CARRIED 

MOVED by Aid. Adams, 

THAT Step 2 under the heading "Next Steps" on page 8 be deleted 
and the following substituted: 

"The Board then decides whether the participation is 
sufficient to warrant continuing the program. If so, 
open discussion with the Provincial Government and attempt 
to obtain a written commitment from the Provincial 
Government on a total financial formula." 

- CARRIED 

MOVED by Aid. Sweeney, 

THAT Step 3 on page 8 under the heading "Next Steps" be deleted. 

- CARRIED 

MOVED by Aid. Rankin, 

THAT Step 5 on page 8 under the heading "Next Steps" be deleted 
and the following substituted: 

"Prepare a preliminary draft of letters patent and any 
legislation that would be required to implement the 
function in conformity with the amended Policy Statement." 

- CARRIED 

MOVED by Aid. Phillips, 

THAT the following be inserted after section 3) of Step 6) on 
page 9 "Every attempt should be made to complete Phase III by the 
end of March, 1972" and the paragraph presently in this place be deleted. 

- CARRIED 


cont ' d 


Special Council, November 15, 19 71 


29i 


6 


Regional Transportation as a Greater 
Vancouver Regional District Fiinction (cont'd) 


During the above. His Worship the Mayor left the meeting to 
attend to other Civic Business. 

MOVED by Aid. Hardwick, 

THAT this Council designate Alderman Broome as the City of 
Vancouver's representative on the Greater Vancouver Regional District 
Board to submit these amendments to that Board at its meeting on 
November 17, 1971. 


MOVED by Aid. Adams, 

THAT during negotiations for the total financial formula, the 
B.C. Hydro Transit System Employees' Pension Fund be taken into 
consideration. 


- CARRIED 


- CARRIED 


MOVED by Aid. Adams, 

THAT the Committee rise and report. 


- CARRIED 


MOVED by Aid. Broome, 
SECONDED by Aid. Hardwick, 

THAT the report of the Committee be adopted. 


- CARRIED 


The Council adjourned at approximately 4:30 p.m. 


* * * * * 


The foregoing are Minutes of a Special Council meeting held 
on November 15, 1971, which were adopted by Council on 
November 16, 1971, as amended. 



STANDING COMMITTEE OF COUNCIL ^ 4. m 

ON TRANSPORTATION 
NOVEMBER 4, 1971 


A meeting of the Standing Committee of Council on Transportation 
was held at 2:00 p.m. on November 4, 1971, in the Council Chamber. 


PRESENT ; Alderman Wilson 

His Worship the Mayor 

Aldermen Rankin, Sweeney, Bird, Phillips, 

Calder, Hardwick, Linnell and Adams 

ABSENT ; Alderman Broome (Civic Business) 

PART II 

The following action of the Committee is submitted to Council for 
INFORMATION ; 

1. Greater Vancouver Regional District - Regional Transportation 
as a Greater Vancouver Regional District function. 

On October 21, 1971, Mr. A. C. Kelly, Chairman of the Transpor- 
tation Function Study Committee of the Greater Vancouver Regional 
District submitted to the Regional District Board members his report 
entitled "Regional Transportation as a G.V.R.D. Function". 

This report was referred to the members of the Greater 
Vancouver Regional District Board for discussion with the several 
Councils of the Regional District. 

The report was brought before the Standing Committee of Council 
on Transportation for discussion. 

The Chairman noted the Greater Vancouver Regional District 
Board had advanced consideration of this report to the November 17th 
meeting of the Board and the Chairman suggested that the City of 
Vancouver should have something ready to submit to the Regional 
District Board at that meeting. 

The Chairman called upon the Board of Administration for an 
oral report on the matter and the Board of Administration spoke to 
the general report. 

The Chairman then requested comments from the Assistant City 
Engineer - Traffic and Transportation and the Assistant Director of 
Planning and Civic Development - Advanced Planning and Research. 

During the submission of the oral reports of the Board of 
Administration and the Engineering and the Planning and Civic 
Development departments various members of the committee spoke to 
the item under discussion at that time and requested information on 
various aspects of the report and the comments of the various 
officials . 

At the end of the general discussion period, your Committee 

RESOLVED THAT the Board of Administration bring in a report 
for consideration by this Committee on the general matters discussed 
this day. 

The meeting adjourned at approximately 3; 36 p.m. 


* * * * * 


FOR ADOPTION SEE PAGE(S) ilL 
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CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 


A Regular meeting of the Council of the City of Vancouver 
was held on Tuesday, November 16, 1971, in the Council Chamber, 
at approximately 9:30 a.m. 

PRESENT ; His Worship the Deputy Mayor (Alderman Bird) , 
Aldermen Adams, Broome, Hardwick, Linnell, 
Phillips, Rankin, Sweeney and Wilson 

ABSENT: His Worship the Mayor (illness) 

Alderman Calder (illness) . 

CLERK TO THE COUNCIL ; R. Thompson. 

PRAYER The proceedings in the Council Chamber were opened 
with prayer. 

ACKNOWLEDGMENT His Worship the Deputy Mayor acknowledged 
the presence in the Council Chamber of students 
from Windermere School , under the direction of Mr . 
Achtemichuk . 

'IN CAMERA' MEETING 

The Council agreed to an 'In Camera" meeting later this 

day. 

ADOPTION OF MINUTES 

MOVED by Alderman Broome, 
SECONDED by Alderman Sweeney, 

THAT the Minutes of the Special Council meeting (Court of 
Revision), dated November 4, 1971, be adopted. 

- CARRIED. 

MOVED by Alderman Sweeney, 
SECONDED by Alderman Broome, 

THAT the Minutes of the Regular Council meeting (including 
•in Camera'), dated November 9, 1971, be adopted. 

- CARRIED. 

COMMITTEE OF THE WHOLE 

MOVED by Alderman Broome, 
SECONDED by Alderman Sweeney, 

THAT this Council resolve itself into Committee of the 
Whole, His Worship the Deputy Mayor in the Chair. 


- CARRIED. 
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UNFINISHED BUSINESS 

1. Museums Department: 
Reorganization 

On November 2, 1971, the Council tabled, for two weeks, the 
report of the Board of Administration of October 29, 1971, re- 
garding reorganization of the Muse\ims Department. This was for 
the purpose of allowing the interested Bodies an opportunity to 
study the report. 

A request has been received from Mr. R. C. Ross, Business 
Manager of The Municipal and Regional Employees' Union, for a 
deferment to allow for further study. It was noted that the 
Vancouver Museums and Planetarium Association, as well as the 
Community Arts Council of Vancouver, wish to appear before Council 
when the matter is under discussion again. 

It was agreed that the whole matter be deferred, pursuant to 
the Union's request. 

DELEGATION MATTERS ; 

It was agreed to defer the following matters pending the 
hearing of delegations later this day: 

(a) Kitsilano Boys' Band: Grant in Lieu of 

Rental of Queen Elizabeth Theatre; 

(b) Social Allowances- Christmas Bonus. 

COMMUNICATIONS OR PETITIONS 

1. B.C. Women's Abortion 
Law Repeal Coalition 

The Council noted a request from the B.C. Women's Abortion 
Law Repeal Coalition to appear before Council in connection with 
an application to hold a march and rally on Saturday, November 20, 
1971. 

It was noted that the Board of Administration submitted a 
recommendation in Clause 2 of its report of November 12, 1971, 
on Fire and Traffic Matters. 

MOVED by Alderman Adams, 

THAT Clause 2 of the report of the Board of Administration 
dated November 12, 1971 (Fire and Traffic Matters) be adopted and, 
therefore, the organization be advised there is no necessity for 
representations to be made to Council on the matter* 

- CARRIED. 

2 . International Joint Commission 

The Council noted the Notice of Initial Public Hearing of 
the International Joint Commission, to be held at The Breakers, 
Point Roberts, Washington, November 30, 1971, at 10:00 a.m. 

MOVED by Alderman Broome, 

THAT this information be received. 


- CARRIED. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS 


A. 


General Report, November 12, 1971 


Works and Utility Matters 


MOVED by Alderman Adams, 
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THAT the report of the Board of Administration (Works and 
Utility Matters), dated November 12, 1971, be adopted. 


Building and Planning Matters 

Uniform Building Code for 
the Regional District 
(Clause 1) 

The Board of Administration advised, on November 12, 1971, 
that the Greater Vancouver Regional District has agreed to apply 
for Supplementary Letters Patent, which would give the District 
authority to pass a Uniform Building Code. To make such applica- 
tion, the consent of two-thirds of the Municipal Councils is re- 
quired and, therefore, the inquiry is made whether the Vancouver 
City Council concurs with the proposal. 

A model by-law, incorporating the National Building Code, 
has been prepared by the Technical Sub-Committee , a copy of which 
is on file with the City Clerk. The proposed application for 
Supplementary Letters Patent would incorporate this model as the 
Uniform Building Code for the District. 

Certain administrative features peculiar to Vancouver 
are set out by the Building Inspector in the Board of Adminis- 
tration report. The question is raised, therefore, as to 
whether, instead of agreeing to one by-law for the whole Dis- 
trict, Vancouver would prefer to pass its own Building By-Law, 
which would vary from the Regional By-Law only in respect of the 
Administrative Section. 

MOVED by Alderman Rankin, 

THAT the Council approve the proposed Regional By-Law, which 
will incorporate the National Building Code . 

FURTHER, that the Corporation Counsel be instructed to 
prepare an Administrative By-Law applicable to the City of Van- 
couver . 


In considering the foregoing matter, it was agreed that the 
Board of Administration would arrange, at a later date, a Report 
Reference to Council on the proposed Regional District By-Law 
to contain the National Building Code . 


- CARRIED. 


- CARRIED. 
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Building and Planning Matters (cont'd) 

Housing for Senior Citizens 
(Clause 3) 

The Board of Administration, under date of November 12, 
1971, submitted a report of the Director of Planning and Civic 
Development on Housing for Senior Citizens, pursuant to Council's 
resolution of October 5, 1971. Details are set out in regard to 
the following: 

1. Demand for Senior Citizens' Housing? 

2. Provincial Government Job Opportunities Programme? 

3. Plans for the Development of Senior Citizens' Housing? 

4. Utilization of $1,000,000 Revolving Fund. 

After due consideration, it was 

MOVED by Alderman Rankin, 

THAT the Provincial Government be requested to advance funds out 
of its 1972 budget, for Senior Citizens' Housing projects under 
the Elderly Citizens' Housing Aid Act. 

- CARRIED. 

MOVED by Alderman Wilson, 

THAT, since reference is not made in the report of the 
Board of Administration, dated November 12, 1971, on this subject, 
of the negotiations of Branch #177 of the Royal Canadian Legion 
to acquire City property at Scotia and Sixth Avenue for a senior 
citizens' housing project, the matter be referred to the Director 
of Planning and Civic Development to look into. 

- CARRIED. 

His Worship the Deputy Mayor referred to a Kitsilano project 
for senior citizens, and instructed the Board of Administration to 
report to the next meeting on the status of the matter. 

Strathcona Rehabilitation 

Project - Staff 

(Clause 4) 

In the Board of Administration report, dated November 12, 
1971, on this subject, it is stated that the Assistant Information 
Officer should have a degree, preferably in the Social Sciences. 
The Council instructed that this reference be deleted. 

MOVED by Alderman Linnell, 

That Clause 4 Of the report of the Board of Administration, 
dat6d November 12, 1971, (Building and Planning Matters), be adopted, 
after the deletion, as instructed. 


- CARRIED. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


Building and Planning Matters (cont'd) 

Low Cost Condomium Housing 
(Clause 2) 

MOVED by Alderman Phillips, 

THAT, in respect of the report of the Board of Ad- 
ministration (Building and Planning Matters), dated November 12, 
1971, Clause 2 be received for information. 

- CARRIED. 

Licenses and Claims Matters 

Claim No. 11570; Accident - November 20, 1970, 
Brock C. Smither and Paul Ronald Tanswell 
(Clause 1) 

MOVED by Alderman Linnell, 

THAT in the report of the Board of Administration (Licenses 
and Claims Matters), dated November 12, 1971, Clause 1 be adopted. 

- CARRIED. 

Licensing Regulations - Door to Door Salesmen 
(Clause 2) ______ 

In connection with this Clause, it was noted that a 
delegation request had been received. 

MOVED by Alderman Phillips, 

THAT consideration of Clause 2, of the report of the 
Board of Administration, dated November 12, 1971, (Licenses 
and Claims Matters) , be referred to the Standing Committee on 
General Purposes, in order to hear the delegation from the 
Better Business Bureau, as per the request received, and to hear 
any other delegations wishing to make a submission on the subject. 

- CARRIED. 

Fire and Traffic Matters 

MOVED by Alderman Linnell, 

THAT clauses 1 and 3 of the Board of Administration 
report, dated November 12, 1971 (Fire and Traffic Matters) be 
adopted . 

- CARRIED. 

(Clause 2, re Request for Parade: B.C. Women's Abortion Law 
Repeal Coalition, was dealt with on Page 2, under "Communications 
or Petitions.") 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Finance Matters 

MOVED by Alderman Adams, 

THAT Clauses 1 and 3 of the report of the Board of 
Administration, dated November 12, 1971, (Finance Matters) be 
adopted . 

- CARRIED. 


Photographic Equipment - Crowd Control (Police) 
(Clause 2) 

In considering this Clause, and a particular request 
from the Police Department respecting funds for the purchase of 
photographic equipment re crowd control, it was 

MOVED by Alderman Adams, 

THAT the Board of Police Commissioners be advised, 
concerning their request for funds for this equipment, that this 
item should be placed in their 1972 Estimates for Council's 
consideration at that time. 

- CARRIED. 

B. Personnel Matters, 
Supplementary, November 12, 1971 

MOVED by Alderman Broome , 

THAT the report of the Board of Administration 
(Personnel Matters, Supplementary), dated November 12, 1971, 
be adopted. 

- CARRIED. 

C. Property Matters, November 12, 1971 

MOVED by Alderman Broome, 

THAT the report of the Board of Administration (Property 
Matters), dated November 12, 1971, be adopted. 


- CARRIED. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

D. Closing and Leasing Portion of Lane 

South of 8th Avenue, West of Alder Street 
(Lawson Oates) 

The Board of Administration, under date of November 12, 
19 71, submitted the following report: 

The City Engineer reports as follows: 

"Lawson Oates dedicated 10 feet from Lots 8 and 13, Block 333, 
D.L. 526 for lane purposes at no cost to the City. Council approved 
leasing the area back for a period of 10 years at a rental of $1.00 per 
year. This lease will expire in 197'!i. In 1969 Lawson Oates dedicated 
the south 10 feet of Lot 7 again at no cost to the City. They also 
leased this area back for a period to terminate coincident with the prior 
lease. The rental for the term of the new lease was $10.00. 

Lawson Oates now leases Lots 9 and 10 until 1986 and request 
a least of the 10 foot lane at the rear of these lots for the same 
period. 

I RECOMMEND that the 10 foot lane at the rear of Lots 9 and 
10, Block 333, D.L. 526 be closed, stopped up, and leased to Lawson Oates 
subject to the following conditions: 

1. The lease to expire the same date as the previous 
leases - 197^ . 

plus all taxes 

2. The rental to be $6'!i0.00 per annum/in accordance with 
the recommendation of the Supervisor of Property and 
Insurance. 

3. A right of renewal be granted of the three leases for a 
further period of 12 years (1986) at a rental to be 
determined by the City. 

^. Any renewal after 197'!i be subject to a one year notice 
of cancellation it" the area is required for municipal 
purposes. 

5. An agreement satisfactory to the Corporation Counsel and 
City Engineer." 

Your Board RECOMMENDS the above report of the City Engineer 
be adopted . 

MOVED by Alderman Broome 

THAT the above report of the Board of Administration, dated 
November 12, 19 71, be adopted. 


- CARRIED. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

E. Recreation Needs and Public 
Housing (November 5, 1971) 

The Board of Administration, under date of November 5, 1971, 
submitted the following report: 

" Summary: This report outlines a proposed three (3) part analysis 
of recreation needs in 14 public housing developments in the City 
of Vancouver which is to be undertcJ<en in co-operation with the 
Board of Parks and Public Recreation and the B.C. Housing Manage- 
ment Commission. The purpose of the analysis is to determine the 
most effective recreation services available in existing public 
housing developments and requirements for the future. 


Your Board submits the following report of the Director of Social 
Planning/Community Development prepared in co-operation with the 
Board of Parks eind Public Recreation and the B.C. Housing Management 
Commission. 

"The matter of recreation needs and public housing pertains to all 
age groups residing in these facilities. Residents of public 
housing include concentrations of : 

1. old age pensioners; 

2. single parent families, a portion of whom have seriously 
disrupted family lives providing inadequate family envir- 
onments for children; 

3. large numbers of children with generally inadequate play 
space and recreational facilities. 

Recreation needs and public housing are most commonly identified 
with public concerns about groups ol youths who reside in and con- 
gregate in and around public housing. The behaviour of these 
youths - solvent sniffing, vandalism, property damage, noise, their 
visibility and cries of 'There's nothing to do 1 ' - is cause for 
public concern and frequent calls to police. 

Generally, recreation facilities and personnel in public housing 
are sparse or non-existent. Where resources do exist, they are 
very unevenly distributed both in form and content, ranging from 
nothing in FP13 and FP14 to some services and/or facilities both 
within and adjacent to public housing, such as Little Mountain, 
Raymur and McLean Park. 

The question arises as to the nature, content, placement and dis- 
tribution of recreation facilities and personnel. Data and opinions 
are required from professionals, public housing residents and 
homeowners adjacent to public housing projects to provide guide- 
lines for rational basis for progrzimme/f acility planning and future 
policies for public housing planning. 

Analytical Proposal 

A three part action-oriented analysis of recreation needs and public 
housing is proposed. If it is undertaken immediately under the 
supervision of the reporting parties a final report with recom- 
mendations would be anticipated by March or April 1972. 

The three (3) part analysis would consist of the following: 

1. Demographic data on the fourteen (14) public housing 

projects; e.g. number of old age pensioners, families, 
single parent families and age breakdown of number of 
children; 

(continued) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

E. Recreation Needs and Public 

Housing (November 5, 1971) - continued 

2. A survey of Project Managers and professional personnel 

(such as Recreation Department, Boys' Clubs, Police, Pro- 
bation, Health) to analyze recreation facilities and 
services existing in and adjacent to each of the public 
housing projects, including who uses the programmes, to 
what extent, who is not reached and opinions about the 
effectiveness and relevance of programmes; 


3. A random survey of (a) public housing residents from each 
project and (b) area residents adjacent to each project to 
examine their perspectives of existing facilities and pro- 
grammes and what is required; how the perceived needs of 
the two groups differ; feelings about each other and shared 
comnunity facilities. 


Staff Requirements and Operational Costs 
The following staff positions are required; 

A Study Director with public opinion questionnaire and computer pro- 
gramming skills will be required to co-ordinate the three study 
areas while providing specific leadership in questionnaire design 
implementation, analysis and report writing. 


The Survey Leaders will be expected to liave some experience in 
questionnaire design, prograinming and analysis. They will be re- 
quired to supervise staff, organize interviewers, population samples 
and data for analysis. One Survey Leader will be assigned to each 
of the three parts of the study. 


The interviewers will be expected to meet the public easily, follow 
instructions and administer questionnaires consistently and com- 
pletely. 


The following are anticipated staff and operational costs. All staff 
costs would be fully shareable under the Canada Assisteince Plan. 

The B.C. Housing Management Commission is requested to participate 
in sponsoring and financing the analysis in the amount of $2,500. 

The Board of Parks and Public Recreation is likewise sponsoring and 
financially participating in the analysis in the amount of $2,000. 
These monies are available from a research grant from the Community 
Recreation Branch of the Provincial Government to the Board of 
Parks and Public Recreation. 

Duration 
of 

Staff Position Salary Contract Cost 

1 Study Director ^ $000/month 5 months $ 4,000 

3 Survey Leaders ^ $600/month 2 for 3 months 4,200 

each 
1 for 1 month 

10 Interviewers (a) $100/week 3 weeks 3,000 

( 30 man-weeks ) 

Research Consultants (re: questionnaire design and 

computer programming) 500 

TOTAL STArF COSTS $11,700 


(continued) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

E. Recreation Needs and Public 

Housing (November 5, 1971) - continued 

Other Costs 

Typing & Printing 
Transportation Costs 
Computer Time 

$ 1,400 


500 
500 


Cost 


TOTAL COSTS $13,100 


Less: 

1) Canada Assistance Plan 50/(i Cost-Sharing 

on $12,200 ($11,700 staff costs plus $500 travel 

costs) 6,100 

2) Parks Board - Provincial Government Research 2,000 

Grant 

3) B.C. Housing Management Commission 2.500 

TOTAL RECOVERIES $10,600 


NET COST TO CITY $ 2,500 

Note: This project is exempted by the Federal Gov't. ' 
for sharing under the Local Initiative Municipal Programme, 
since recoveries will be claimed under the Canada Assistance Plan. 
Recommendation 

The Director of Social Planning/Community Development recommends 
that Council approve the expenditure of $0,600, which is the total 
cost of $13,100 less Parks Board and B. C Housing Management 
Commission share of $4,500, $2,500 of which would be provided from 
the Research account of SP/CD, to share in the financing of an 
analysis of recreation needs and public housing. Funds are avail- 
able in this account. 

Approval of this expenditure would be subject to financial parti- 
cipation by the B. C. Housing Management Commission and the Board 
of Parks and Public Recreation." 

Your Board 

SUBMITS the foregoing report of the Director of Social Planning/ 
Community Development for Council CONSIDERATION. 

MOVED by Alderman Linnell, 

THAT the recommendations of the Director of Social Planning/ 
Community Development, contained in the foregoing Board of 
Administration report, dated November 5, 1971, be approved. 

- CARRIED. 


The Council recessed at approximately 10:50 a.m., and, after an 
•in Camera' session, reconvened in open session- in the Council 
Chamber at 11:25 a.m., with the same personnel present. 
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UNFINISHED BUSINESS f cont'd) 

2 . Town Planning ComralBBlon 

The Chairman of the Vancouver Town Planning Comnission, 
Mr. J. MacD. Lecky, appeared, supported by Mrs. H. Syirionds, Mr. 
E. Crowley amd Mr. R. Lisogar, and submitted a brief, dated 
November 16, 1971, setting out various views of the commission 
in regard to the structure and function of the Vancouver Town 
Planning Commission. 

Various members of Council asked questions of Mr. Lecky. 

It was agreed to recess at this time (approximately 12:00 
noon), to reconvene at approximately 2:00 p.m., when discussion 
on this subject would be continued. 


The Council (in Committee of the Whole) reconvened in the 
Council Chamber at approximately 2:00 P.M. with the following 
members present: 

PRESENT : His Worship the Deputy Mayor, Alderman Bird 
Aldermen Adams, Bro<Mie, Hardwick, Linnell, 

Phillips, Rankin, Sweeney and Wilson 

ABSENT ; His Worship the Mayor (Illness) 
Alderman Calder (Illness) 

UNFINISHED BUSINESS (cont'd) 

Town Planning Commission (cont'd ) 

Further consideration was given to the matters raised earlier 
this day by the Vancouver Town Planning Commission in respect of 
its structure and function and the question period continued. 
After due consideration, however, it was, 

MOVED by Aid. Phillips, 

THAT the Council approve of a Nominating Committee along the 
lines set out in the joint report by the Chairman of the Town 
Planning Commission and the Director of Planning, dated February 4, 
1969; 

FURTHER THAT the Council set two principles in making selections 
for service on the Town Planning Commission: 

(a) that such persons represent a broad cross section of the 
community, taking into cons idera|t ion such factors as — 

(i) area of residence { 

(ii) involvement in organizations 

(iii) occupation 

(iv) experience 

(b) that appointments be primarily non political. 

(referred) 

MOVED by Aid. Broome, 

THAT this whole matter, including the foregoing motion of 
Alderman Phillips, be referred to the Standing Committee on 
Planning and Development for further consideration at the earliest 
possible dat6. 

- CARRIED 


Regular Council, November 16, 1971 


303 

12 


UNFINISHED BUSINESS (cont'd) 

3. Grant in Lieu of Rental of 
Queen Elizabeth Theatre: 
Kitsilano Boys* Band , 


A representative of the Vancouver Kitsilano Boys ' Band 
appeared in support of a request for a grant equal to the 
rental of the Queen Elizabeth Theatre in connection with an 
evening concert January 22, 1972. A brief in this regard was 
submitted under date of November 16, 1971. 

MOVED by Aid. Wilson, 

THAT a grant equal to the rental of the Queen Elizabeth 
Theatre for a band concert in January, 1972, be approved. 

- LOST 


MOVED by Aid. Phillips, in amendment , 
THAT the words, 

'one-half of ' 

be inserted in the motion of Alderman Wilson, after the words 
'equal to ' . 

- CARRIED 

The motion as amended and reading as follows, was CARRIED 
UNANIMOUSLY: 

"THAT a grant equal to one-half of the 
rental of the Queen Elizabeth Theatre for a band 
concert in January, 1972, be approved." 


4. Social Allowances: 
Christmas Bonus 

A representative of the Unemployed Citizens Welfare Improve- 
ment Council appeared and submitted a brief requesting $29,000, 
particularly for assistance to single men and $1,000 to assist 
in covering a Christmas banquet; also January cheques be distributed 
before Christmas. 

A representative of the Vancouver Welfare Rights Organization 
was given the opportunity to speak but did not do so. 

MOVED by Aid. Rankin, 

THAT the January cheques for welfare recipients be distributed 
before Christmas. 

- LOST 

MOVED by Aid. Rankin, 

THAT a grant of $1,000 be made to assist in a Christmas 
banquet as requested. 


- LOST 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

P. Report of Standing Committee 

on General Purposes, November 4 

MOVED by Aid. Adams, 

THAT the report of the Standing Committee on General Purposes 
dated November 4, 1971, be received for information. 

- CARRIED 

G. Report of Official Traffic 
Commission, November 1 

MOVED by Aid. Linnell, 

THAT the report of the Official Traffic Commission, dated 
November 1, 1971, be adopted. 

- CARRIED 


H. Acquisition for Provincial Courts: 

298 Main Street 


The Board of Administration, under date of November 15, 1971, 
submitted the following report: 


"The Supervisor of Property & Insurance reports m follows t 

"The above property was expropriated pursuant to Counoil Resolution of 
February 23, 1971 and on November 2, 1971 City Counoil authorized the 
Corporation Counoel to apply to the Court for a Vesting Order. It is 
noted that this property is the only one in the project that is not under 
the City's control. 

This comer site with a frontage of 57' on Main Street and 120* on 
Cordova Street and zoned CM-1 is improved with a one-storey end part 
basement masonry building erected in 1910. This former bank building, 
with a main floor area of 3,513 sq. ft., is owned and occupied by the 
Seafarers' International Union of Canada. The Seafarers' Union has 
divided the main floor into a reception and meeting area} the mezzanine 
floor (825 sq. ft.) into office space and the part basement (l,75l sq.ft.) 
provides recreation ond stora^ space. . This building has 10 plumbing 
fixtures, a tar and gravel roof, cut atone and concrete on exterior walls, 
a concrete foundation and is heated by an automatic oil-fired hot water 
heating system. The Union since purchasing this building in 1957 has done 
extensive renovating and remodeling and the structure is In very good con- 
dition. 


After further negotiations the eolicitor for the owners has advised that 
the Union has now located altonmte premises and is prepared to deliver 
up vacant posaesBion not later than December 31 t 1971 aad convey the property 
to the City on receipt of an advance payment of $100,000.00 which would be 
without prejudice to both parties. This interim settlement which is below 
the City's final offer has been endorsed by the City Solicitor. 

REC0>'I1ENI)ED that the Supervisor of Property & Insurance be authorized to 
acquire this property by advancing the mim of $100,000.00 towards a final 
settlement, chargeable to Code # UU2/1207." 


Your Board 


RECOMMENDS that the foregoing recommendation of the Supervisor of Property & 
Insuranoe be approved. " 

MOVED by Aid. Adams, 

THAT the recommendations in the foregoing report be approved. 


- CARRIED 


Regular Council, November 16, 1971 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

I. Disposal and Development: 
Site #17 Champlain Heights 

The Board of Administration, under date of November 15, 1971, 
submitted the following report: 

' The Director of Planning and Civic Development reports as 
follows : 

"In a Board of Administration report dated October 22nd, 1971 
eleven submissions dealing with proposals for low and moderate 
income housing were reviewed and Council was asked to select 
co-operative housing, limited dividend housing or low cost 
condominium housing. Council, on November 2nd, 1971 passed 
the following resolution: 

'THAT the Board of Administration report as soon 
as possible on development proposals for Site 
#17 in Champlain Heights on the basis of 
Co-operative Housing or Low Cost Condominium 
Housing. ' 

On November 3rd, 1971, letters were sent to the eleven groups 
informing them of Council's action and requesting firm proposals 
including the following information: 

1. The price they were prepared to pay. 

2. The number of townhouse units to be constructed. 

3. The approximate size (sq.ft.), number of bedrooms 
and selling price of units. 

4. The type of financing to be employed. 

5. Previous experience in building low-cost condominium 
housing. 

6. Starting and completion dates. 

7. Other facilities to be provided. 

8. Guaraintees that would be provided for meeting the 
above . 

Firm proposals were received from: 

Dawson Developments Ltd. 
Embassy Estates Ltd. 

Laing Const ruction and Equipment Ltd. 
McKenzie, Snowball, Skalbania & Assoc. Ltd. 
United Co-operative Housing Society. 

The letters of submission are attached as Appendix I. A tabular 
summary of the submissions is attached as Appendix II. 

This report does not intend to debate the merits of low cost 
condominium vs. co-operative housing. Council is aware of the 
merits of each. 

If co-operative housing is desired. Council should accept the 
proposal of the United Co-operative Housing Society. It should 
be pointed out, however that three of the four low-cost condom- 
inium developers are prepared to commence at the beginning of 
next year and complete development by summer of 1972 whereas the 
United Co-operative Housing Society will not be able to begin 
until April, 1972 with completion in the spring of 1973. For 
this reason, the proposal of the United Co-operative Housing 
Society is not recoimnended . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Disposal and Development: 

Site #17 Champlain Heights (cont'd ) 

In the case of low cost condominium housing, it is suggested 
the following should be the basis for decision. 

The proposal submitted by Laing Construction and Equipment 
Ltd. does not meet the criteria as far as the total cost of 
units and construction timing is concerned and should not 
be considered. 

The three other schemes are fairly comparable in terms of 
monthly payments, timing and financing. 

There are some variations in terms of the size of units, 
additional facilities proposed, unit types (numbers of bedrooms) 
and the price the developer is prepared to pay for the site. 

In terms of price, the offer of $445,000 from Dawson Develop- 
ments Ltd. is $9,000 more than the offer from Embassy Estates Ltd. 
of $436,000 and $41,000 more than the offer from McKenzie , 
Snowball, Skalbania and Associates Ltd. of $404,000. 

Embassy Estates Ltd. is providing larger units (5% greater) 
than Dawson Developments Ltd. McKenzie, Snowball, Skalbania 
& Associates Ltd. are providing 10-15% less total floor eirea 
than either Embassy or Dawson. 

Embassy Estates and McKenzie, Snowball et al propose a greater 
variety of unit types by providing 2, 3 and 4 bedroom units. 
Dawson Developments Ltd. are proposing only three bedroom units. 

On the basis that McKenzie, Snowball et al have offered the 
lowest price for the site, have had the least experience in the 
construction of low cost condominium housing and are providing 
the least total floor area at a price almost equal to the two 
competitors, it is proposed that they not be considered. 

Dawson Developments Ltd. and Embassy Estates Ltd. are comparable 
in all respects except that Dawson are prepared to pay a higher 
price for the land ($9,000 more) but Embassy Estates are pro- 
viding larger and more diverse units at a lower selling price. 

It is therefore RECOMMENDED that Council award Site #17 to 
Embassy Estates Ltd., subject to the provision of a performance 
bond for completion by August, 1972." 

Your Board RECOMMENDS that the report of the Director of Planning 
and Civic Development be approved. ' 

(Appendices referred to are on file in the City Clerk's Office) 

It was noted the United Co-operative Housing Society has 
requested, by letter dated November 8th, to appear before Council 
on the question. 

MOVED by Aid. Broome, 

THAT the recommendations in the foregoing report of the 
Board of Administration be adopted. 

- CARRIED 


cont 'd 


Regular Council, November 16, 1971 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Disposal and Development: 
Site #17 Champlaln Heights (cont'd) 

MOVED by Aid. Hard wick, 

THAT the United Co-operative Housing Society be notified that 
more land in the Champlain Heights will be available in 1972 and 
the Society will be able to bid at that time. 

- CARRIED 

J. B.C. Job Opportunities Committee Program: 
Temporary Clerk I - Record Classification 
and Disposal 


The Board of Administration, under date of November 15, 1971, 
submitted the following report: 

"The Director of Personnel Services reports as follows: 

"The Personnel Services Department and the Department of 
Permits and Licenses, in awareness of the above Provincial 
Program and because of the need to accelerate the classi- 
fication, disposal and microfilming of records, wish to 
establish a new temporary clerical position until April 
30th, 1972. 

In the Personnel Services Department, the employee would 
sort and collate files stored in the department and the 
vault and prepare material for transfer to the Archives 
and for disposal. In the Department of Permits and Licenses, 
he would prepare plans for microfilming. The Co-ordinator 
of Data Processing, is in agreement with the establishment 
of this temporary position; two weeks for Personnel Services 
and five months for Permits and Licenses. 

In consideration of the work to be performed, I recommend 
that this position be classified as Clerk I (Temporary 
until April 30th, 1972) Pay Grade 7 ($367-429) effective 
when filled. 

The estimated non-recurring cost of this proposal at 1971 
(2nd half) rates and including fringe benefits at 12% would 
be approximately $2,422. of which the Province of British 
Columbia would pay one-half ($1,212 = 50% of gross salary 
plus benefits). 

The Comptroller of Accounts advises that the 1971 proportion 
of cost, i.e. approximately $G16.00 would be available in 
the departmental accounts. The 1972 proportion of approxi- 
mately $1,806.00 for the Department of Permits and Licenses 
requires City Council approval in advance of the 1972 Budget. 

The report has been discussed with the Director of Inspec- 
tions and the Business Manager of the Municipal and Regional 
Employees Union, both of whom concur herein." 
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SUMMARY 

Incumbent Proposed Classification Effective Date 

One NEW Clerk I, Pay Grade 7 When Filled 

Position ($367-429)* Approximately 

(Temporary for November 16th, 1971 

5 1/2 months) 

* 1971 (2nd half) rates 

Your Board RECOMMENDS that the foregoing recommendation of the 
Director of Personnel Services be adopted." 

cont 'd . . . . 


Regular Council, November 16, 1971 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

B.C. Job Opportunities Committee 
Program; (cont'd) 

MOVED by Aid. Adams, 

THAT the foregoing recommendations be approved. 

- CARRIED 

Council Minutes: 

Special Meeting on Transportation 
November 15, 1971 

MOVED by Aid. Wilson, 

THAT the Rules of Procedure be suspended as appropriate in 
order to deal with the Minutes of the Special Council Meeting 
of November 15th, 1971, on transportation matters. 

- CARRIED BY THE 
REQUIRED MAJORITY 

MOVED by Aid. Wilson, 

THAT the Minutes of the Special meeting of Council dated 
November 15, 1971, re transportation be adopted, after correction 
as follows: _ CARRIED 

On Page 5, the amendment of Alderman Wilson 
be made to read as follows: 

"MOVED by Aid. Wilson, 

THAT the motion of Alderman Hardwick 
be amended by deleting the word 'light' 
and adding to the motion the following 
'this is referring to the core area' 

- LOST" 

MOVED by Aid. Broome, 

THAT the City Council representatives on the Greater Vancouver 
Regional District be instructed to vote on this transportation 
matter strictly in accordance with the directions contained in 
the Special Council Minutes of November 15, 1971. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Hardwick, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Wilson, 

THAT the report of the Committee of the Whole be adopted. 
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Regular Council, November 16, 1971 

BY-LAWS 

1. BY-LAW TO AMEND BY-LAW No. 3575, BEING THE 
ZONING AND DEVELOPMENT BY-LAW 
(N/S of 58th Avenue between Kerr Street 
and Rosemont Drive) 


MOVED by Aid. Sweeney, 
SECONDED by Aid. Broome, 

THAT leave be given to introduce a By-law to amend By-law 
No. 3575, being the Zoning and Development By-law, and the By-law 
be read a first time. 

- CARRIED 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Broome, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Broome, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Deputy Mayor 
in the Chair. 

- CARRIED 

MOVED by Aid. Sweeney, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid, Sweeney, 
SECONDED by Aid. Broome, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid, Sweeney, 
SECONDED by Aid. Broome, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED 

(The By-law received three readings) 

2. BY-LAW TO AMEND BY-LAW No. 3575, BEING THE 
ZONING AND DEVELOPMENT BY-LAW 
(S/W corner of Cordova Street and Jackson 
Avenue) 


MOVED by Aid. Linnell, 
SECONDED by Aid. Broome, 

THAT leave be given to introduce a By-law to amend By-law 
No. 3575, being the Zoning and Development By-law, and the By-law 
be read a first time. 

- CARRIED 

MOVED by Aid. Linnell, 
SECONDED by Aid, Broome, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Linnell, 
SECONDED by Aid. Broome, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Deputy Mayor 
in the Chair. 

- CARRIED 

MOVED by Aid. Linnell, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 
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Regular Council, November 16, 1971 . . . 

BY-LAWS (cont'd ) 

BY-LAW TO AMEND BY-LAW No. 357 5 (cont'd ) 

MOVED by Aid. Linnell, 
SECONDED by Aid. Broome, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Linnell, 
SECONDED by Aid. Broome, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED 

(The By-law received three readings) 

3. BY-LAW TO AMEND BY-LAW No. 3575, BEING THE 
ZONING AND DEVELOPMENT BY-LAW (S/E corner 
Victoria Drive and 37th Avenue and Westerly 
Portion of Lot A, N/W corner of Burrard St. 
and Smithe-Haro Connector) 


MOVED by Aid. Hardwick, 
SECONDED by Aid. Rankin, 

THAT leave be given to introduce a By-law to amend By-law 
No. 3575, being the Zoning and Development By-law, and the By-law 
be read a first time. 

- CARRIED 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Rankin, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Rankin, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Deputy Mayor 
in the Chair. 

- CARRIED 

MOVED by Aid. Hardwick, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Rankin , 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Rankin, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED 

(The By-law received three readings) 

4. BY-LAW TO AMEND BY-LAW No. 2193 
BEING THE FIRE BY-LAW 


MOVED by Aid. Wilson, 
SECONDED by Aid. Sweeney, 

THAT leave be given to introduce a By-law to amend By-law 
No. 2193 being the Fire By-law, and the By-law be read a first 
time . 

- CARRIED 
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BY-LAWS (cont'd ) 

BY-LAW TO AMEND BY-LAW No. 2193 
BEING THE FIRE BY-LAW (cont'd) 

MOVED by Aid. Wilson, 
SECONDED by Aid. Sweeney 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Wilson, 
SECONDED by Aid. Sweeney, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Deputy Mayor 
in the Chair. 

- CARRIED 

MOVED by Aid. Wilson, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Wilson, 
SECONDED by Aid. Sweeney, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Wilson, 
SECONDED by Aid. Sweeney, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED 

(The By-law received three readings) 

MOTIONS 

1. Closing Lane south of 19th Avenue 
West of Gladstone Street 


MOVED by Aid. Rankin, 
SECONDED by Aid. Adams, 
THAT WHEREAS 

1, The City of Vancouver is the owner of all the 
streets and lanes lying within the limits of the City 
of Vpncouverj 

2, A portion of the lane dedicated by the denosit 

of Plan 8750 is surplus to the City's highway requirements; 

3, The abutting owner wishes to acquire the sur- 
plus portion of lane; 


THEREFORE BE IT RESOLVED THAT all that portion of lane 

dedicated by the deioosit of plan 87^0 lying to the north 

and west of the southerly and easterly Productions of 

Lot "e", Block l"^ of Blocks 20 and 21, District Lot lo<, 

Group 1, New Westminster District, Plan 87'^Oj the same 

as shown outlined red on nlnn orennred by A, Burhoe, B.C.L.S. 

dated August 11, 1971, and marginally numbered LP ^7714., 

a print of which is hereunto annexed; be closed, stopned ud 

and conveyed to the owner of said Lot Fj 

BE IT FURTHER RESOLVED THAT the said closed lane be consol- 
idated with said Lot "e". 


- CARRIED 


Regular Council, November 16, 1971 
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MOTIONS (cont'd) 

2 . Interim Detoxification Centre 

On November 9th Notice was given of a motion re Interim 
Detoxification Centre which, after being changed by agreement, 
reads as follows: 

MOVED by Aid. Rankin, 
SECONDED by Aid .Hardwick, 

THAT WHEREAS the Detoxification Centre for the City of 
Vancouver is vitally needed; 

AND WHEREAS considerable progress has been made in the 
implementation of a permanent hospital in this regard; 

AND WHEREAS the condition of the people in the Skid Road 
area regarding alcoholism is at the critical stage and has been 
for a number of years ; 

THEREFORE BE IT RESOLVED THAT the City of Vancouver proceed 
with the establishment of a unit, with the Provincial Government, 
for an Interim Detoxification Centre, as set out in the brief 
of the Salvation Army Harbour Lights Corps of October 19, 1971, 
by arranging the immediate financing for such a facility, and 
the Board of Administration report on the whole matter as soon 
as possible. 

- CARRIED 

MOVED by Aid. Broome, 

THAT the whole question be referred to the Board of Adminis- 
tration for an information report to Council at its next meeting. 

- LOST 

(The motion of Alderman Rankin and Hardwick was put and carried) 


At this point the Council observed a short recess, following 
which the Council reconvened with the following members present: 

PRESENT: His Worship the Deputy Mayor Alderman Bird 
Alderman Adams 
Alderman Broome 
Alderman Rankin 
Alderman Sweeney 
Alderman Wilson 

MOTIONS (cont'd ) 

3 . Town Planning Commission 

On November 9th Alderman Calder gave notice of a motion in 
respect of the Town Planning Commission which was re-submitted 
this day but failed to receive a seconder. Therefore, no further 
action was taken. 

ENQUIRIES AND OTHER MATTERS 

Alderman Wilson - referred to road maintenance in 

37th Avenue between this block and requested the 

Wallace and Camosun Engineering Department to have the 

situation improved as soon as 

possible. 


The Deputy Mayor directed the request 
to the Board of Administration. 


Regular Council, November 16, 1971 

ENQUIRIES AND OTHER MATTERS (cont'd) 


Alderman Wilson - 
Steel Scaffolding: 
Capilano Stadium 


requested the following information be 
given to him: 

(a) original cost 

(b) responsible party for demolition 

(c) whether the scaffolding in its 
present condition can be 
reassembled . 


Alderman Adams - 

29th Avenue and Angus: 

Rat Problem 


referred to a rat condition in the area 
of 29th Avenue and Angus and enquired 
what can be done in an endeavour to 
remove the menace. 

Commissioner Ryan advised he would look 
into the matter. 


Aldennan Broome - 
Dumping of Deer Hides, 
etc. on Open Property 


referred to a newspaper report on a 
complaint respecting the dumping of deer 
hides, etc. on open property near the 
1900 block Skeena Street and enquired of 
the matter. 

It was reported by the City Clerk that 
a letter has been received from Mr. 
W. B. Page, addressed to the Medical 
Health Officer with copies to the 
members of Council and the Medical Health 
Officer has been requested to report to 
the Board of Administration. In due 
course the Council will be advised 
accordingly . 


Alderman Sweeney - 
New Port Authority; 
Meeting 


a member of the new Port Authority, 
advised the first meeting will be held 
on Friday, November 19th. 


Alderman Broome - referred to information given to him 

Condition of Port suggesting that the Port of Vancouver is 

in an unsatisfactory condition and there- 
fore it would appear there is need for 
a strong central authority to improve 
the situation. 

Alderman Sweeney said he was aware of 
the matter and would be taking the 
question up with the new Port Authority. 


The Council adjourned at approximately 4:30 P.M. 

*** 

The foregoing are Minutes of the Regular Council meeting dated 
November 16, 1971, which were adopted on November 23, 1971. 



BOARD OF ADMINISTRATION (WORKS) 1 

November 12th, 1971 

The following is a report of the Board of Administration: 

WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 


RECOMMENDATIONS: 


1. Columbia-Quebec Connector - Temporary Crossing 

of Burlington Northern Inc. Railway Tracks 


"In order to provide secondary access to abutting property owners 
at the south end of the Columbia-Quebec Connector as per property negotiations 
and now requested by those ov-mors, it will be necessary to cross the tracks of 
the B.N.I. The Railway Company has agreed to grant to the City a temporary 
crossing permit so that vehicles may have access to the south end of the 
Connector. 

The City will be required to indemnify and save harmless the 
Railway Company against any loss or damage and the construction of the crossing 
is to be at the expense of the City. The agreement would terminate November 30th, 
1973, or sooner, pending completion of permanent crossings. 

The form of agreement is to be approved by Corporation Counsel. 

The access road will consist of a gravel surface only. 

I RECOMMEND that Corporation Counsel be Instructed to prepare temporary 
crossing agreement between the Burlington Northern Inc., and the City of Vancouver, 
to accommodate the above, and that the same be executed by the Mayor and the 
City Clerk, and the seal of the City affixed to the agreement." /^ui^oi-p^J- 

Your Board RECOMMENDS that the foregoing be approved. 


2. Urbari lleflewal Area A5 - Purchase of 

Cordova-Powell Connector Right-of-Way 


"The agreements with the Federal and Provincial Governments for the 
implementation of Urban Renewal Schemes provide that land acquired by the Urban 
Renewal Partnership and dedicated for streets will be paid for by the City at 
a price per square foot established in the agreement. Similarly, City streets 
and lanes closed are sold to the Partnership at the same unit price. Within 
Urban Renewal Area A5, the rig?it-of-way for the Cordova-Powell Connector has 
been dedicated and the adjacent block of Campbell Avenue and a portion of the 
lane south of Powell Street are to be clo.-Ted and sold to the Partnership. The 
estimated values at the established price per square foot are:- 

Cordova-Powell Connector $66,800 
Less Campbell Avenue and lane 27,800 

$39,000 

I RECOMMEND that the sum of $39,000 be appropriated from Unallocated 
Streets Capital Funds Account 14-7/7901 "Major Street Paving - Unallocated" to 
cover the net cost of the Cordova-Powell right-of-way." 


Your Board RECOMMENDS that the foregoing be approved. 
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3. Installation of Water Mains 
1971 Capital Budget 

"The 1971 Water Works Capital Budget included $110,000 set aside for 
servicing Area E of the South East Sector. This work is unlikely to be carried 
out within the 1971 Budget period because the Subdivision Design has not been 
finalized. 

It is proposed that these funds be made available for other scheduled 

work. 

The following water main installations are required to improve the 
system capacity for fire protection :- 

WATER MAIN PROJECT 110 

Street From To 

Pendrell Street Stanley Park Cardero Street 

Chilco Street Comox Street Pendrell Street 

Bumaby Street Cardero Street Jeirvis Street 

The estimated cost is $72,000. 

I RKCOMMEND:- 

(a) that $110,000 be transferred from Account Code 124./5323, 'Servicing 
Area E' to the 1971 Water Works Capital Budget, 'Short Notice Project 
Unallocated', Account Code 127/7902. 

(b) that water mains be installed on the above-mentioned streets and that 
$72,000 be appropriated for this work from Account No. 127/7902, 
'Short Notice Projects - Unallocated', subject to Item (a) approval." 

Your Board RECOMMENDS that the foregoing be approved. 


4. Tender No. 57-71-10 - Supply & Delivery of Cast 

Iron Water Works Fittings . Valves and Hydrants 

Tenders for the subject supplies were opened by your 
Board on September 27, 1971 and referred to the City Engineer 
and Purchasing Agent for report. The working tabulation is on 
file in the Purchasing Agent's Office. 

The officials concerned report as follows: 

"The tender call was for 113 items and requested prices 
for one and two-year periods. 

Four firms submitted bids. The overall low bid to 
specifications for a two-year period was submitted by Terminal 
City Iron Works Ltd. at a total estimated cost of $144,532.65 
plus 5io Provincial S.S. Tax per year. 

Canron Ltd. offered lower prices on three items for a 
one-year contract only. However, Terminal City Iron Works Ltd. 
offered an additional 2^ discount if the contract were awarded 
to them in its entirety. Therefore, this additional discount 
is much higher than any savings that would be realized by split- 
ting the contract and awarding it for a one-year period. 

All items offered by Terminal City Iron Works Ltd. will 
be manufactured in Vancouver. 


/continued . . . 
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Clause 4- Continued 


RECOMMENDATION 

The City Engineer and Purchasing Agent RECOMMEND 
acceptance of the overall low bid submitted by Terminal City 
Iron Works Ltd. for a two-year period at the unit prices offered, 
at a total estimated cost of $144,532.65 per year, plus 5^ 
Provincial S.S. Tax." 

Your Board RECOMMENDS that the recommendation of the 
City Engineer and Purchasing Agent be approved, subject to a 
contract satisfactory to the Corporation Counsel. 


FOR ADOPTION SEE PAGE(S) S!...J.. 


J? 
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Board of Administration, November 12, 1971 .... (BUILDING - 1) 

BUILDING AND PLANNING MATTERS 

RECOMMENDATION 


1. Uniform Building Code for 
the Regional District 

The Greater V;\ncouver Reqional District, on July 28th, 1971, agreed to apply 
for Supplementary Letters Patent which vvould give the District authority to 
pass a rjniform Building Code. To make such application, the consent of tHX?- 
thirds of the Municipal Councils is required and the Secretary of the !3oard 
has written asking if the Vancouver City Council concurs with the proposal. 

A model by-law, incorporating the National Building Code, has been prepared 
by the Technical Sub-Committee appointed for this purpose, a copy or which is 
in the hands of the City Clerk. The proposed application for Supplementary 
Letters Patent would incorporate this model as the Uniform Building Code for 
the District. 

The City Building Inspector reports as follows: 

"The Technical Sub-Committee , which prepared the model by-law, rewrote 
Part I, Administration of the National Building Code because they did 
not feel that Part I adequately covered the matters requiring control. 
The rewriting was done in such a way that individual municipalities 
could modify or add to the proposed administration section in a man- 
ner appropriate to their peculiar needs or wishes. Such modif icatioti 
would apply only to the administration part. The technical content of 
the National Building Code would be identical throughout the Regional 
District. Examples of matters which are now dealt with differently b- 
member municipalities are control of street occupancy during construc- 
tion, control of canopies and cornices over streets and other such pro- 
jections, scale of fees etc. If one by-law applies throughout the 
District, any regulation peculiar to only one municipality would have 
to be included. Fourteen sets of peculiarities could make the by-law 
rather cumbersome. 

The present Vancouver Building By-law contains provisions arising out 
of the Charter which differ from those in building by-laws based on 
the Municipal Act. Some of these are as follows: 

(1) The liuilding Inspector has discretionary power to 
grant a permit for any type of construction not 
specifically covered by the By-law, if he is satis- 
fied that there i s no danger to life or danger of 
ciamage to prop>orty arising from the use of such con- 
struction. No such power is held by Uuil('ing Tnsr>ec- 
tors in other municipalities. 

(2) The Building Inspecto r has power to certify a buildino 
or j.xvrt thereof to be unsafe and to order it demolished 
or repaired or to order the suspension of work where 
such is in orogress. In other municipalities the Council 
must be of the opinion that a building or part thereof ~iT 
unsafe in order that the Building Inspector raav order 
demolition or repair. 

(3) The Building Inspector has power to cancel a building 
permit for cause. In other municipalities such power 
is exercised by the Council. 

(4) In Vancouver, the Building Inspector has the responsi- 
bility for assigning street numbers to buildings. 
Few, if any, of the other municipalities assign this 
duty to the Building Inspector. 
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(5) Tn Vancouver occupancy of streets where buildings are 
under construction is controlled through the Building 
By-law. In some other municipalities such control is 
exercised by other departments, 

(6) In \'ancouver, projections over streets such as cornices, 
architectural details, balconies, canopies, awnings etc. 
are controlled in the Building By-law. As in (4) above, 
some municipalities control this through other depart- 
ments. 

There does not appear to be any reason to change these administrative 
arrangements as far as Vancouver is concerned. It would appear then 
that Council must decide to agree to one administrative document for 
the whole District or to opt for each individual municipality passing 
its own by-law. If the decision is for one by-law for the Regional 
District, the Regional Board should be advised that Vancouver wishes 
these provisions to be included in the By-law for application in the 
Vancouver area. 

In conclusion, it is re -empha sized that the Technical Sub-Committee of 
the Board is recommending that the technical content of the National 
Building Code be uniform throughout the Regional District. The point 
in question is whether or not the administrative requirements should 
be identical . 

It appears there are two courses of action for Council 

(a) To agree to having one Building By-law for the whole 
District including administrative requirements. In 
this case the Regional Board should ho ro<iiiostod to 
include provisions peculiar to Vancouver 

or 

(b) To advise the Regional Board that Vancouver would pre- 
fer to pass its oxvn Building By-law. As noted above, 
the technical content of the 1970 National Building 
Code would form the body of the By-law in common with 
the By-laws of the other municipalities. The Adminis- 
tration Section only would differ from those of other 
municipalities . 

It appears to me tliat the course of action outlined in (a) would lead 
to a cumbersome by-law. I would therefore recommend that Council 
follow the course of action outlined in (b)." 

Your Board RrCOMMENDS that the recommendation of the City Building Inspector 
be adopted. 

INFORMATION 

2 . Low Cost Condominium Housing 

The Director of Planning and Civic Development reports as follows: 

"On October 5th, 1971? Alderman Bird enquired as follows: 

'Deputy Mayor Alderman Bird requested the Board of 
Administration arrange for negotiations with the 
Central Mortgage and Housing Corporation in an 
endeavour to have low interest money available 
for construction in the City, of condominium housing 
since at the present time dovelopers are unable to 
meet the $15,000 ceiling.' 


cont 'd 
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In response to this enquiry, Mr. K.B. Ganong, Manager, Central 
Mortgage and Housing Corporation was contacted and he has responded 
by letter of November ^th, 1971, indicating that as of November 1st, 
1971> C.M.H.C. is now in a position to finance low cost, low 
interest loans for people with a maximum income of $7,000 per 
annum. The $15,000 referred to in the resolution was related to 
the previous income restriction of $i|,000 - $6,000 income range. 
The effect of this increased income level will be to allow for a 
selling price of up to $17,000 with a sliding interest and re- 
payment period dependent on the actual income of the individual 
involved . 

Mr. Ganong notes that 'we are prepared to consider a serious 
proposal from a developer or builder that meets these new terms 
of reference. There is a further condition that these loans 
must be committed by us by the end of this year and the project 
is to be started within sixty days of the commitment date. ' 

The effect of this change in the terms of reference for these 
low-cost loans is to make possible the construction of low-cost 
condominium housing on Site #17 in Champlain Heights and a 
verbal report on Site #17 will be presented concurrently with 
this report." 

Your Board submits the foregoing for the INFORMATION of Council. 

(Copies of the letter from Mr. K.B. Ganong dated November 5th, 
1971 J are circulated for the information of Council). 

3. Housing for Senior Citizens 

The Director of Planning and Civic Development reports as follows: 
"On October 5th, 1971, City Council resolved: 

'THAT WHEREAS there are one million dollars 
included in the five year plan for housing; 

AND WHEREAS there is an extreme shortage of 
senior citizens' housing; 

AND WHEREAS there is a proposal by the Prov- 
incial Government for grainting one-half wages 
to certain citizens who have been on welfare 
the previous three months; 

THEREFORE BE IT RESOLVED THAT the Council in- 
struct the Board of Administration to proceed 
with diligence to complete a plan to produce 
through service clubs, ethnic groups aind 
Public Housing Authority, plans for building 
sufficient units to meet the current shortage . ' 

For purposes of clarity, the subject matter of this report has 
been divided into the following headings: 

1. Demand for Senior Citizens' Housing 

2. Provincial Government Job Opportunities Programme 

3. Plans for the Development of Senior Citizens' Housing 

4. Utilization of $1,000,000 Revolving Fund 


cont 'd 
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DEMAND FOR SENIOR CITIZENS' HOUSING 

It is impossible to quantify the demand for senior citizens' 
housing at the local Vancouver City level. The demand for such 
housing is undoubtedly very high. The supply of senior citizens' 
units will be limited by the few sites available. In Vancouver 
there are very few City and privately-owned sites which can be 
consolidated economically and developed for low density variety 
of senior citizens' housing. There are medium and high density 
residential sites available where the economics of senior citizens' 
development are more encouraging but there are very few non- 
profit groups who have the financial resources to purchase such 
sites and to take on large scale development. 

The demand for City lands for this type of development is very 
high because it is for all intent and purposes the only land 
which is vacant and the only land which is sold at assessed 
value . 

PROVINCIAL GOVERNMENT JOB OPPORTUNITIES PROGRAMME 

Most non-profit groups depend on the 1/3 graint made available 
by the Provincial Government for the development of senior 
citizens' housing. The budget money for the 1/3 grant for 
1971 has already been allocated and senior citizens' develop- 
ments are proceeding. 

There appears to be only one organization (Society for Christian 
Care for Elderly) which has plans advanced to a stage where 
they could take advantage of the Provincial Government Job 
Opportunities Programme and could also use City assistance in 
securing a site. The details of this proposal are not complete 
as yet and will be presented to Council when available. 

PLANS FOR DEVELOPMENT OF SENIOR CITIZENS' HOUSING 

In order to assess the problems of non-profit groups in pro- 
viding senior citizens' housing, and to f suniliar ize ourselves 
with groups existing in the community, an advertisement was 
placed in the local newspapers on October 19th, 1971 indicating 
that the City would assist those groups who have projects in the 
planning stage. This advertisement is attached as Appendix I. 

The ros])onso was overwhelming. Innumerable telephone calls were 
rc>coivo<1, AS wo 11 as letters from the following organizations: 

AlvA I>evelopment Corporation Ltd. 
Anavets Senior Citizens' Housing Society 
Association of Benevolent Craftsmen 
Calling Foundation 
Kiwanis Senior Citizens' Society 

Mt. Pleasant Branch No. 177 Royal Canadian Legion 
Scottish Women's Housing Association 
Society for Christian Care for Elderly 
The Netherlands Association. 

These letters are on file in the Planning and Civic DovelopmoMt 
Department . 

The general observations resulting from this contact arc: 
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1. there are many non-profit groups seeking aid for 
providing senior citizens' housing 

2. most of these groups have very limited financial resources 
which in turn limits the size of the site they can pur- 
chase, size of development, type and size of operation, 
etc. that they can get involved in 

3. most of the groups, because of (2), are restricted to 
sites which permit low density forms of senior citizens' 
housing 

4. most of the groups have very little experience in this 
field and some of their funds are depleted because of 
their need to hire professional help in preliminary 
investigations 

5. some organizations however are gaining experience and 
a few are making a professional career of providing 
senior citizens' housing. 

The Civic Development Division has been able to assist groups 
in two ways : 

1. examining available City lands with a view to providing 
potential senior citizens' development 

2. examining more easily consolidated private sites 
where the City may be able to assist in acquiring 
and consolidating property. 

A considerable amount of time has been spent in going over the 
possible City lands and partially -owned City lands which might 
be considered for senior citizens' housing. This exercise in 
fact was an intensification of what already has and is happening. 
Over the last six months, the Property and Insurance Division 
have been negotiating with five non-profit groups for the sale 
of City-owned land for senior citizens' housing. The sites 
and groups involved are as follows: 

1. an approximately 3 1/2 acre site at Bruce Street and 
43rd Avenue - Mennonite organization 

2. a site on 11th Avenue between Clark and Woodland Drives- 
B.C. Housing Foundation 

3. an approximately 1/2 acre triangular site at Argyle Drive 
and Balmoral Street - Lions' Club 

4. an approximately 1.7 acre site at Victoria and Harrison 
Drives involving potential closure of Harrison Drive to 
be consolidated with existing development - German- 
Canadian Benevolent Association 

5. an approximately 2 acre site at Rosemont Drive east of 
Kerr Street - N. Kopernik Foundation 

Examination by the various non-profit groups attracted by the 
advertisement will undoubtedly result in further negotiations with 
the City and in re zoning applications by the non-profit groups. 
This concentrated effort has certain drawbacks to the system of 
checking and releasing lands in a more gradual way for senior 
citizens' housing. These drawbacks are as follows: 
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1. the time spent by both civic staff and non-profit groups 
is not commensurate with the return in providing housing 
units. Non-profit groups are advised of potential sites 
and each group invests time and/or money in the examina- 
tion of these sites with no assurance that the site will 
be theirs 

2. because of the very limited number of suitable City proper- 
ties this could result in competition between non-profit 
groups who are in fact providing the same service 

3. this intensification results in pressure to sell all small 
vaceint City lands for senior citizens' housing. In some 
cases, such sites may be unsuitable for senior citizens' 
housing and in fact may be better used for other forms of 
of housing. It should Ie noted however that other forms 

of low cost housing generally are not as readily acceptable 
in residential communities but they do provide very necessary 
accommodation and in addition some tax return to the City 
and a higher revenue from the sale of City lands. 

UTILIZATION OF $1,000,000 REVOLVING FUND 

In exaimining the possibilities of consolidation of private 
lands and consolidation of lands where both private and City 
ownerships are involved, the Civic Development Division has 
been able to identify some consolidation opportunities where 
the $1,000,000 revolving fund could be utilized. 

With the possible exception of the proposal of the Society 
for Christian Care for Elderly where there might be immediate 
use of the $1,000,000 revolving fund, it is suggested that a 
general policy be adopted on housing, including the use of 
this money. A report on this topic is in draft form and 
should be presented very shortly." 

Your Board submits the report of the Director of Planning and Civic 
Development for the INFORMATION of Council. 

(Copies of the advertisement of October 19th, 1971, are 
attached as Appendix I for the information of Council). 
RECOMMENDATION 

Ij.. Strathcona Rehabilitation 
Project - Staff 

The Director of Planning and Civic Development reports as follows: 

"At its meeting on August 10th, 1971 Council approved the recom- 
mendation of the Standing Committee on Planning and Development 
dealing with the Strathcona Project. 

It appears that the signing of am Agreement will take place 
within the next week or so and various steps are underway to 
launch the project. 

The report of the Strathcona Rehabilitation Committee leading 
to Council approval recommended various staff functions and 
responsibilities. This has been reviewed by the Committee and 
the following recommendations are made with regard to the 
initial staff. 


cont ' d 
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PROJECT 00-ORDINATOR 

This is the key position in the site office and it is imperative 
that somebody who is sympathetic to the project as well as being 
experienced in this type of administration should be appointed. 
There is aji advantage in having someone who has been involved 
with the work during the preparation of the Agreement. The 
whole project is required to be completed within three years 
and all the jobs therefore are for a limited period only. 

A suitable individual for this position is Mr. Jajnes Lowden, 
a permanent employee of Central Mortgage and Housing Corpora- 
tion. He has been involved in the work leading up to the 
Agreement and is acceptable to all members of the Working 
Committee. As Mr. Lowden is a permanent employee of C.M.H.C. 
the most suitable arrangement appears to be for him to remain 
on their staff but to be seconded to the Civic Development 
Division for the period of the project. His salary, car 
allowance, fringe benefits, etc. would continue to be paid by 
C.M.H.C. and there would be no loss of seniority for him. The 
cost of his salary would be shared on the same basis as if he 
were a City employee. 

INFORMATION OFFICER 

It is extremely important that this person be Chinese -speaiking. 
It is equally important that this individual also have some 
understanding of the people living in the area, be familiar to 
them and be trusted by them. 

As in the case of the Project Co-ordinator , this suggests 
seconding somebody from am established Agency. Mr. Jonathon 
Lau who is employed as a Community Development Worker by 
Neighbourhood Services Association, is a very suitable person 
for this position and is acceptable to all members of the 
Working Committee. 

A slightly different arrangement would need to be made as 
Neighbourhood Services Association is not a party to the 

Agreement or a partner as far as the cost-sharing is concerned. 
Neighbourhood Services Association has however undertaken to 
make Mr. Lau available to the project on a Contract arrangement. 

FINANCIAL INFORMATION OFFICER 

This is one of the positions recommended by the Committee to be 
employed by C.M.H.C. A retired bank manager with experience 
of banking operation in the Chinatown area is available and is 
acceptable to all members of the Committee. He would be res- 
ponsible for processing applications, particularly with respect 
to applicant's income and ability to pay. 

Mr. James Boyce , the individual concerned, is familiar with the 
community but is not bilingual. He has now been hired by C.M.H.C 

INSPECTOR 

This is also one of the positions where a C.M.H.C. individual is 
to be involved. A suitable candidate has yet to be found and as 
he will be responsible for site inspections both before approving 
grant loans and subsequently during the course of the work, he 
is a very important individual in the operation. 
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An attempt is being made to find a bilingual person for this 
position but it appears that this is not likely to be successful. 

ASSISTANT INFX3RMATION OFFICER 

Because the Project Co-ordinator , the Financial Information 
Officer and presumably the Inspector do not speak, read or write 
Chinese, it is imperative that the other individual on the staff 
dealing with these sorts of activities should have a Chinese 
background. 

At one time it was thought that the project would require two 
full time information officers and this may yet prove to be 
the case. Initially, however, it is recommended that there 
should be cin Assistant Information Officer who can assist both 
the Information Officer cind the Financial Information Officer 
and also act as interpreter for the Inspector if necessary. 

This individual should have a degree, preferably in the social 
sciences. It would be an advantage if he also has some finan- 
cial, construction or real estate experience. He should giv« — jjj^ 
evidence of interest in the Strathcona community and must be 
fluent in Cantonese. Some knowledge of Mandarin would be ar 
advajitage . 

There is no class specification which is suitable for this 
position and a special position will need to be established. 
This person would be a City employee and the initial period of 
the job would be for two years with a possible extension for 
a further six or twelve months, dependent on the speed with 
which the project is carried out. 

SECRETARY 

All the individuals concerned would be operating out of a site 
office and all the records and files would be kept there. 
It is hoped that only one typist will be needed for this project 
but she must be an individual who is capable of operating an 
office with a fair degree of independence. Shorthand is not 
necessarily required for this job and office management skills 
are considered more important. It is a requirement of this 
position that the individual be fluent in at least Cantonese 
and should have some background in and understanding of the 
Strathcona community. 

The Director of Personnel Services will be reporting on the 
appropriate classification for this position. 

This position will be temporary for 2 1/2 years with a possi- 
bility of a further six months* extension. It is possible that 
the work load may develop to the point where extra clerical 
assistance is necessary and if this happens, a separate report 
will be submitted. The incumbent of this position will be a 
City employee. 

SOCIAL PLANNER 

There are a number of social pleinning problems related to the 
area which demand attention as part of the total rehabilitation 
programme as they directly affect both the immediate success of 
the project and the longer range impact on the Strathcona commun- 
ity. It is important here, as with several other positions, that 
the individual involved have an extensive knowledge of the 
Strathcona area. 

cont'd 
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The plan is to appoint a special staff member to the Department 
of Social Planning and Community Development who would work in 
the site office with the Project Co-ordinator and the rehabili- 
tation team. 

The salary of this individual would be a shared cost, as a 
temporary position of 2 1/2 years with the term to be reviewed 
before the end of that period. 

COST SHARING 

These staff costs, together with all other administrative costs 
are regarded as part of the cost of the Project and an allowance 
of $500,000 has been made for administration as part of the 
total Project cost. The City's share is 25% and the money has 
been set aside for this purpose. 

RECOMMENDATIONS 

It is THEREFORE RECOMMENDED that: 

1. The proposed arrangements between C.M.H.C. for the 
Project Co-ordinator, and Neighbourhood Services 
Association for the Information Officer, be confirmed 
and that the Assistaint Director, Civic Development as 
Chairman of the Strathcona Rehabilitation Committee 

be authorized to enter into the necessary arrangements 
with these organizations for the employment of these 
two individuals. 

2. The position of Assistant Information Officer be estab- 
lished for a two-year period with the period to be 
reviewed at the end of the second year and with the 
classification to be established by the Director of 
Personnel Services. 

3. The position of Secretary at the site office be 
established for an initial period of 2 1/2 years, 
with the requirements as outlined above, and with 
the appropriate classification to be established by 
the Director of Personnel Services. 

4. The position of Social Planner be established for a 
2 1/2 year period, the period to be reviewed at 
the end of that time aind with the classification to 

be established by the Director of Personnel Services. " 

Your Board RECOMMENDS that the report of the Director of Planning 
and Civic Development be approved. 
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LICENSES AND CLAIMS MATTERS 


RECOMMENDATION 

1, Claim No, 11570; Accident - November 20, 1970 
Brock C. Smither and Paul Ronald Tanswell 


The Corporation Counsel reports as follows : 

"Mr, Brock C, Smither and Mr, Paul Ronald Tanswell were 
involved in an automobile accident on November 20, 1970 
which resulted in damage to a fire hydrant in the amount 
of $686,01, Numerous attempts have been made by the 
Collector of Sundry Accounts and the Law Department to 
obtain payment of this account but they have been 
unsuccessful to date. 

Since payment of the account has not been received, 
the only alternative that the City has is to commence 
legal action against Mr, Smither and Mr, Tanswell 
before November 20, 1971 in order to protect its claim. 

Accordingly I recommend that authorization be given 
for the commencement of an action against Mr, Brock C, 
Smither and Mr, Paul Ronald Tanswell to recover the 
damages incurred by the City," 

Your Board RECOMMENDS that the recommendation of the 
Corporation Counsel be approved. 


INFORMATION 

2. Licensing Regulations - Door to Door Salesmen 


A| conununi cation has been received from Mr, J, J, Volrich of Gardom 
& V«lrich» Barristers and Solicitors, regarding the licensing of 
Door to Door Salesmen* and refers to two types :- 

( , ) Those who take payment only after producing the product 
to the satisfaction of the customer, 

(Li) Those he describes as the "fly by night" operator who 

demands full payment before delivering the product at a 
later date. It is this type that Mr, Volrich is most 
concerned about and he suggests certain types such as 
photographers, home improvement contractors, roofing 
contractors and painting contractors may be the most 
prevalent, 

le points out that protection for the public is lacking even 
though the Federal "Competition Act" does attempt to meet the 
jiroblems by restricting misleading advertising and that the 
provincial Consumer Protection Act does provide a three day 
cooling* period which is restricted to contracts over $50,00, 
;e maintains the consumer involved in contracts below $50,00 
ikave no protection and that the Vancouver City Charter provides 
no meaningful enquiry or investigation before a trade license 
;.s granted. 
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The Director of Permits & Licenses reports as follows :- 

"The Vancouver License Bylaw #4450 provides that the Chief 
License Inspector shall ascertain whether an applicant is a 
fit and proper person to hold such a license. Many years 
of experience has indicated which licensing classifications 
require special attention and one of these is the peddlar or 
•door to door salesman* of the "fly by night' variety. It 
is also our policy to have any applicant of this type investi- 
gated by the Police Department and by any other department 
concerned. The advice of the Better Business Bureau is also 
obtained as required. A decision is made only after receiving 
reports from the agencies referred to. 

Mr. Volrich also lists a number of specific suggestions to 
improve the control of salesmen on which your officials 
comment : - 

(a) Bonding door to door salesmen. 

- the Corporation Counsel advises that the City has no 
authority in the Charter to include such a requirement 
in the License Bylaw, and further that bonding companies 
would not consider issuing a bond of this nature. This 
opinion is corroborated by a local bonding company, 

(b) A credit check with Retail Credit Bureau or Better Business 
Bureau. 

- this is carried out by both the License Office and the 
Police Department and any credit information source is 
used. 


(c) Bankruptcy checks should be made before issuing a license. 

- the License Office receives and keeps a record of 
Bankruptcy claims to be processed in Vancouver. To 
our knowledge we have seen no case involving door to 
door sales people. 

(j) Fraud checks should be made. 

- the License Office does not issue such a license without 
first receiving a satisfactory report regarding the appli- 
cant from the Police Department. 

(p.) The names of applicants should be published in a daily 

newspaper thus giving the public the opportunity to register 
any complaint they may have. 

- this should not be necessary since complaints are registered 
with the Police Department and through that agency's report, 
we would receive the information before issuing the license. 

(f) Increase the penalty for operating a business without a 
license. 

- at the present time the maximum penalty for operating a 
business without a license is $100.00. A more severe 
penalty might be a stronger deterrent against operating 
a business without a license but to increase this amount 
of penalty would require a change in the Vancouver Charter. 
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A higher penalty for committing a fraud of this nature 
should be considered. 

- the committing of a fraud is dealt with under the Criminal 
Code and is handled by the City Prosecutor's Office. 

The applicant for such a license, if refused, should be 
allowed the privilege of appealing to City Council. 

- this is provided for in the License By-law and does take 
place . 

The percentage of 'fly by night' salesmen is small in comparison 
to the total number of license holders, however, every effort 
is made to keep this percentage to a minimum. Complaints 
have been few but are acted upon immediately in the manner 
described above." 

Your Board submits the foregoing report of the Director of Permits 
& Licenses for the INFORMATION of Council. 

(Copies of Mr. J. J. Volrich's letter dated September 21, 1971 
and Better Business Bureau dated November 1, 1971 are 
circulated to Council for information) 

DELEGATION REQUEST - BETTER BUSINESS BUREAU : 

Mr. V. E. Forbes 


FOR ADOPTION SEE PAGE{S) 
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FIRE AND TRAFFIC MATTERS 

RECOMMENDATIONS 

1 . City Hall - Parking on Upper Driveway 

The City Building Inspector reports as follows: 

"The control of parking on the driveways around the City Hall 
is the responsibility of the Police Department since a clause in 
the Street & Traffic By-law makes the driveways subject to the 
provisions of that By-law. In spite of enforcement action by the 
police, it is observed that certain offenders by evasive action 
manage to park on the driveways for lengthy periods of time. It 
is believed that many of the offenders are members of the City 
staff who have been advised by notices from time to time that 
Council in 1962 passed a resolution forbidding employees to park 
on the upper driveway. 

It is believed that it might be better to assign the responsibility 
for policing the parking area to the Permits & Licenses Department , 
who are already policing the public parking area in the East Wing. 
To this end it would be desirable to amend the Street & Traffic 
By-law by deleting the clause which makes the driveways around 
the City Hall subject to the provisions of the Street & Traffic 
By-law. 

Signs indicating that parking on the driveway is for the public 
but not City employees, could be posted at entrances, the present 
two hour time limit being maintained. Exemption permits could be 
issued by the Department of Permits & Licenses to people who 
presently enjoy exemptions, e.g. members of civic boards who meet 
periodically at the City Hall, employees who suffer physical 
disability, etc. It is proposed to continue the reservation of 
parking stalls for the press. It is presumed that Council wish to 
exclude City-owned vehicles from parking on the driveway since 
these vehicles are already assigned to specific parking stalls. 

It is recommended 

(i) That the Street & Traffic By-law be amended by deleting 
paragraph (a) of Section 101, being the section which 
makes the driveways around the City Hall subject to the 
provisions of the Street & Traffic By-law. 

(ii) That the City Building Inspector be responsible for 
administering and enforcing the policy set forth in 
this report. 

The City Engineer and Corporation Counsel concur with this 
report . " 

Your Board RECOMMENDS that the recommendations of the City 
Building Inspector be adopted. 

2. Request for Parade : B.C. Women's 
Abortion Iiaw Repeal Coalition 

The City Engineer reports as follows: 

"In a connmmication dated November 7, 1971, the B.C. Women's 
Abortion Law Repeal Coalition have requested permission to hold a parade 
and rally in the downtown area on Saturday, November 20, 1971. 


Cont'd. 
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The proposal is as follows: 
ASSEMBLY ; 12:00 Noon 
ROUTE: 1:20 P.M. 


RALLY: 


DISPERSAL: 


2:00 P.M. 
3:00 P.M. 


At Thornton Park 

Via Main Street, Pender Street, 
Colianbia Street, Povell Street, Water 
Street, Cambie Street, Hastings Street, 
Granville Street, Georgia Street to the 
Court House. 

On the sidewalk in front of the Cburt 
House. 

From the Court House as individuals. 


The route is acceptable to the Police Department and there are no 
objections from a Transit or Traffic Engineering standpoint. 

Temporary barricades and signing will not be required. 

It is therefore RECQMMEITOED that the B.C. Women's Abortion Law 
Repeal Coalition be permitted to hold the aforementioned parade on Saturday, 
November 20, 1971 at 1:00 P.M., provided that: 

1. The applicants enter into an arrangement satisfactory to 
Corporation Counsel indemnifying the City against all 
possible claims that may arise from holding this parade. 

2. The cost of any additional street cleaning over and above 
normal street cleaning be borne by the applicants." 

Your Board RECOMMENDS that the foregoing report of the City Engineer 
be adopted. 

FOR ADOPTION SEE PAGE(S) ...^fi-- 

3, Request for Parade : Muscular Dystrophy 

Conunittee of Firefighters Union Local No. 18 

The City Engineer reports as follows: 

"The MuscTilar Dystrophy Committee of Firefighters Union Local No. 18 
have requested permission to hold a parade in the downtown area on Friday, 
November 26th, 1971, at 7:00 P.M. 

There will be approximately 100 members in the parade, including the 
Firemen's Band. The route is the same as has been used in previous years and 
the parade will be \mder Police control. 

Details are as follows: 


ASSEMBLY: 


No. 1 Fire Hall, 729 Hamilton Street. 


ROUTE: 


West on Georgia Street to Granville Street 
North on Granville Street to Hastings Street 
East on Hastings Street to Abbott Street 


DISPERSAL: 


Participants in parade merely break ranks 
and merge with pedestrians on the sidewalk. 


No barricades or temporary signing will be required. 


Cont'd. 
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Clause No. 3 Cont'd. 


This group has been co-operative in previous years and keeps to one 
side of the street. The Police and Transit Authority agree that this parade 
can be accommodated without undue disruption of traffic or tremsit services. 

Accordingly, it is RECOMMENDED that the Firefighters Union be permitted 
to hold a parade on November 26th, 1971, as detailed above provided that: 


1, The applicant enter into an arrangement \d.th the Corporation 
Counsel indemnifying the City against all possible claims 
that may arise from holding this parade, 

2, The cost of street cleaning over and above normal street 
cleaning be borne by the applicant," 


Your Board RECOMMENDS the foregoing report of the City Engineer be 

adopted. 


FOR ADOPTION SEE PAGE(S) 
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FINANCE MATTERS 

RECOMMENDATIONS 

1. Sinking Fund and Investment Matters - September, 1971 

(a) Security transactions during the month of September, 1971 

(b) Summary of Secruities held by the General and Capital 
Accounts as at September 30, 1971. 


(a) 


GENERAL AND CAPITAL ACCOUNT TRAN SACTl OH S 


Date 


Sept. 3 
7 
7 
7 
15 
15 
15 
21 
21 
21 
22 
22 


Sept. 27 

27 
27 
27 
30 


Sept. 


1 

15 
24 
24 


Date 


Type of Security 


Maturity 
Date 


Maturity 
Value 


Cost 


Bank Deposit Receipts Purchased for Redemption In September » 1971 

Bank of Montreal 
Toronto Dominion Bank 
Toronto Dominion Bank 
Bank of Montreal 
Toronto Dominion Bank 
Toronto Dominion Bank 
Bank of B.C. 

Mercantile Bank of Canada 
Mercantile Bank of Canada 
Mercantile Bank of Canada 
Bftnk of Montreal 
Bank of Montreal 


Term 
Days 


Yield 

% 


Toronto Dominion Bank 
Bank of B.C. 
Bank of B.C. 
Bank of B.C. 

Mercantile Bank of Canada 


Sept. 

7/71 

$ 500,191.78 

$ 500,000.00 

4 

3.50 

Sept. 

15/71 

1,501,440.00 

1,500,000.00 

8 

4.38 

Sept. 

27/71 

1,002,421.92 

1,000,000.00 

20 

4.42 

Sept. 

8/71 

500,051.37 

500,000.00 

1 

3.75 

Sept. 

22/71 

1,501,236.99 

1,500,000.00 

7 

4.30 

Sept. 

21/71 

500,353.42 

500,000.00 

6 

4. JO 

Sept. 

17/71 

500,116.44 

500,000.00 

2 

4.25 

Sept. 

23/71 

300,073.97 

300,000.00 

2 

4.50 

Sept. 

24/71 

400,147.95 

400,000.00 

3 

4.50 

Sept. 

27/71 

1,300,961.64 

1,300,000.00 

6 

4.50 

Sept. 

27/71 

600,308.22 

600,000.00 

5 

3.75 

Sept. 

27/71 

1.500,924.66 

1.500.000.00 

5 

4.50 


$10,108,228.36 $10,100,000.00 



1 for Redemption In 1971 after September 30 

. 1971 


Oct. 

15/71 

$1,002,391.78 

$1,000,000.00 

18 

4.85 

Nov. 

1/71 

1,004,842.47 

1,000,000.00 

35 

5.05 

Oct. 4/71 

1,501,366.44 

1,500,000.00 

7 

4.75 

Oct. 4/71 

700,610.82 

700,000.00 

7 

4.55 

Oct. 5/71 

700.455.48 

700.000.00 

5 

4.75 



$4,909,666.99 

$•^,900,000.00 




Bank Deposit Receipts Purchased for Redemption In 1972 


Bank of B.C. 
Bank of B.C. 
Toronto Dominion Bank 
Toronto Dominion Bank 


Jan. 14/72 
Jan. 31/72 
Jan. 17/72 
Jan. 31/72 


$1,529,237.67 
1,835,728.77 
1,016,761.64 
1.018.802. 19 

$ 5.400.530.27 


$1,500,000.00 
1,800,000.00 
1,000,000.00 
1.000.000.00 

$3,300.000.00 


. I I t t . t ■ . I . I I t . I I tit i i I ■ a t . 

DEBT CHARGES EQUALIZATION FUND TRANSACTIONS 


Type of Security 
Debentures Purchased 


Maturity 
Date 


Maturity 
Value 


Price 


Cost 


135 
138 
115 
129 


5.27 
5.25 
5.32 
5.32 


Term 
Yrs/Mos 


Yield 
7. 


Sept. 10 

City of Van. 

5X 

May 1/78 $ 

8,000.00 

$ 85.25 $ 

6,820.00 

6/8 

7.90 

15 

P.G.E. Rlwy. 

Parity 









6H% 

Sept, 15/76 

834,000.00 

100.00 

834,000.00 

5/0 

6.50 

15 

P.G.E. Rlwy. 

Parity 









6%% 

Sept. 15/76 

200,000.00 

100.55 

201,100.00 

5/0 

6.37 

15 

City of Van. 

5%Z 

Mar. "1 




0/6 

to 




72/79 

21,000.00 

92.94 

19,517.40 

7/6 

7.50 

15 

City of Van. 


Mar. I 




1/6 

to 




73/74 

2,000.00 

96.725 

1,934.50 

2/6 

7.30 

15 

City of Van. 

5^7. 

Mar. 1 




3/6 

to 




75/76 

2,000.00 

93.225 

1,864.50 

4/6 

7.50 

15 

City of Van. 


Mar. I 




5/6 

to 




77/78 

12,000.00 

90.05 

10,806.00 

6/6 

7.60 

15 

City of Van. 

5 3/4X 

Oct. 15/77 

10,000.00 

91.20 

9,120.00 

6/1 

7.58 

15 

City of Van. 

4%Z 

Jan. 15 




3/4 

to 




75/76 

4,000.00 

90.20 

3,608.00 

4/4 

7.50 

15 

City of Van. 

4%X 

Jan. 15 




5/h 

to 




77/78 

4,000.00 

85.625 

3,425.00 

6/4 

7.60 

16 

City of Van. 


Mar. 1/72 

2,000.00 

99.27 

1,985.40 

0/5 

7.10 
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RECOMMENDATIONS 


Clause No. 1 (cont'd.) 

(CONT'D) DEBT CHARGES EQUALIZATION FUND TRANSACTIONS 


Date 


Type of Security 

Maturity 
Date 


Maturity 
Value 

Price 

Term 
Cost Yrs/Mos 

Yield 
7, 

Sept. 

16 

City of Van. 

Mar. I 





1/5 

to 



7 3/7 A 

$ 

4,000.00 

$ 96.78 

$ 3,871.20 

2/5 


7.30 


16 

City of Van. S^jX 

Mar. I 





3/5 

to 




75/76 


A, 000. 00 

93.27 

3,730.80 

A/5 


7.50 


16 

City of Van. 

Mar. I 





5/5 

to 




77/79 


6,000.00 

89.A67 

5,368.00 

7/5 


7 .60 


16 

Greater Van. Sewer 











& Drain. Dlst. 5^% 

Dec. 2/77 


1,000.00 

88.875 

888.75 

6/3 


7.80 


16 

Gtr. Van. Water Dlst. 











5U 

Dec. 1/7A 


25,000.00 

94.23 

23,557.50 

3/2 


7.30 


16 

Gtr. Van. Water Dlst. 











5U 

Dec. 1/76 


25,000.00 

90. AA 

22,610.00 

5/2 


7.50 


16 

City of Van. U^T. 

Jan. 15 





1/A 

to 




7 3/7 A 


4,000.00 

95.295 

o oil Qn 
3,81 L. 80 

2/4 


7.30 


16 

City of Van. A^Z 

Jan . I 5 





3/4 

to 




75/76 


4 , 000 . 00 

90. 18 

3,607.20 

4/4 


7.50 


16 

City of Van. 

Jan . 15 





5/4 

to 




/ / / / V 


o ,uuu. uu 

84.687 

5,081.20 

7/4 


7.60 


17 

Gtr. Van. Water Dlst. 

July 2 





0/9 

to 




7^5% 

72/78 


136,000.00 

100.32 

136,A35.20 

6/9 


7.40 


17 

City of Van. 5^7. 

Nov. 15/76 


10,000.00 

91.56 

9,156.00 

5/2 


7.50 


17 

City of Van. 3%7. 

Apr. 15/75 


20,000.00 

87.63 

17,526.00 

3/7 


7.50 


22 

City of Van. 5 3/A7. 

Oct. 15/77 


20,000.00 

91.50 

18,300.00 

6/1 


7.53 


22 

City of Van. 3 3/A7. 

Apr. 1/72 


2,000.00 

98.35 

1,967.00 

0/6 


6.90 


22 

City of Van. 3 3/A% 

Apr. 1/73 


4,000.00 

95.05 

3,802.00 

1/6 


7.20 


22 

City of Van. 3 3/A% 

Aug. 1 





3/10 

to 



75/76 


AO, 000. 00 

86.25 

3A,500.00 

4/10 

7.50 


22 

City of Van. 

Nov. 15/77 


6,000.00 

90.03 

5,A01.80 

6/2 


7.55 


23 

City of Van. 5 3/A% 

Oct. 15/77 


150,000.00 

91.58 

137,370.00 

6/1 


7.50 


23 

Gtr. Van. Water Dlst. 

July 2 





0/9 

to 




7-VX 

72/78 


AA,000.00 

100.32 

A4,1A0.80 

6/9 


7.40 


23 

City of Van. 5^7. 

Mar. 1/76 


11,000.00 

92. A8 

10,172.80 

4/5 


7.50 


23 

City of Van. 5% 

May 1/78 


100,000.00 

86.66 

86,660.00 

6/7 


7.60 


2A 

City of Van. 5^7. 

Mar. 1/75 


1,000.00 

93.75 

937.50 

3/5 


7.60 


2A 

Gtr. Van. Water Dlst. 












Apr. 15/76 


20,000.00 

92.50 

13,500.00 

4/7 


7.45 





$1, 

7A2,000.00 

$1,691,576.35 





SINKING FUND TRANSACTIONS 


Sale of Canadian National Railway and Canada Bonds 
ani Purchase of Temporary Investment In Bank Deposit 
Receipts, Pending November 15th Purchase of Current 
Issue of Canada Savings Bonds. 


Date Type of Security 

Disposals 

Sept. 30 C. N. R. 3 3/4% 
30 Canadas SZ 


Maturity 
Date 


Feb. 
Oct. 


1/74 
1/73 


Maturity 
Value 


$2,300,000.00 

364,000.00 

$2,664,000.00 


Price Proceeds 


Term Yield 
Yrs/Mos 7, 


$96.30 
99.70 


$2,214,900 
362.908 
$2.577,808 


2/4 
2/0 


5.45 
5.16 


Acquisitions 
Sept. 30 Royal Bank of Canada 
Deposit Receipts 


Nov. 15/71 $2.617.432.11 


Cost Days 
$2.600,000 46 
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KERRISDALE COMMUNITY CENTRE FUND 

Sale of B.C. Hydro & Power Authority Bonds 
to Provide Funds For Maintenance Work At 
Community Centre. 

Maturity Maturity Term Yield 

Pate Type of Security Date Value Price Cost Yrs/Mos X 

Disposal 

Sept. 9 B.C. Hydro & Power 

Auth. IX Parity Bonds Sept. 1/75 $6,000.00 $102.25 $6.135.00 A/0 6.35 

[b) GENERAL AND CAPITAL 

Summary of Securities Held As At September 30. 1971 
Vpe of Security Par or Maturity Value Cost or Book Value 


Jlliort Term 


Heposit Receipts Due 1971 $ 36,A80,733.71 $ 36,000,000.00 

leposit Receipts Due 1972 5,A00.530.27 5.300.000.00 

$ Al. 881, 263. 98 $ Al .300.000.00 

Hedium Term 


B.C. Hydro & Power Authority I 
X Parity Bonds due Sept. 1/75 $ 200.000.0 $ 200.305.59 ! 


RECOMMENDATION 


E COMMENDATIONS : 


lause No. 1 (cont'd,) 


Recommended by your Board that the report of the Director of Finance In Sinking 
and Matters for September, 1971 be confirmed. 


CCiNSIDERATION 


Board of Police Commissioners - Photographic Equipment 
Crowd Control 


Your Board subsiits the following coraaunication f ron chc Bosrd of Police 
Cotrais s loners : 


" The Chief Constable advised that in order to provide adequate 

photographic evidence of disturbances such as the Ocsto'.m incident 
of Auf^ust 7th it war, necessary to provice the Police i-H^partrnent 
VJith suitable equip:nont. tic pointed out th.it Mr. Ju^tica Dohn 
had recor.r.;<3ndod in liis report on the disturbance that fan Police 
should have available suitable sound and photographic equipment 
to properly record r.uch activities. The Chief stated the follou- 
ing equipnont was needed iranediatGly to enable the Police photosraphers 
to satisfactorily record police and croud actions at events which 
require police attendance for croud control purposes. 


3 Pentax Spotnatic Cajneras $ 537.00 

4 riccnbility 502 flash units 656.00 
1 Portable flood li-ht 150.00 

1 500 :-t Pentax Takorman lens 380.00 

2 2S l?l wi<ic anr,ls Takuiaa lens 226.00 
1 Telextender (2x) 15.00 
1 Pentax 90 170.00 
1 Pentax Spotmcter m. Ill 155.00 


Total 


$2,209.00 
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CONSIDERATION 

Clause No. 2 (cont'd. ) 

Thfi Chief snid there wore no funds availnblc in the Police butl<;et to 
purciiace these items and asked that City Council he reoucytod to provide 
the necessary funds, lie added that other najor sou.id recording and 
pljotoj-.raphic items would be provided for in the 1972 Police Estlcates 
and rented as required In the meantime, 

"Moved: 

'THAT City Council be requested to consider providin*^ the 
necessary funds in the amount of $2,289.00 for the iranediate 
purchase of photographic cquipnont required to adequately 
record police and crowd activities in major crowd control 
situations. ' 

Carried. " 

The Director of Finance advises that if Council approves the above 
request, the funds would be provided by a transfer from Revenue Surplus of 
Prior Years. 

Your Board submits the matter to Council for CONSIDERATION. 


RECOMMENDATION 

3 . Queen Elizabeth Theatre - Restaurant & Liquor Lease 


The lease of the Quoon Elizabeth Theatre Restaurant and the 
license to sell liquor in the Queen Elizabeth Theatre exx:)ire 
on January 31, 1972. The Lessee, Mr. Max Ammann, is now 
deceased, and Adriua Holdings LLd. (the shareholders of this 
Company are the widow of Max Ammann and his two sons) presently 
operates the Restaurant and conducts the sale of liquor in the 
Queen Elizabeth Theatre. The Company, through its solicitors, 
has requested a new lease and license in respect to tlio facilitie 
operated by the Company in the Queen Elizabeth Theatre. 

In 1969 Council established a Special Committee for the purpose 
of considering proposals for the renewal of tlie lease and license 
at that time. Tlio Committee was comprised of two Members of 
Council and two Commissioners representing the Auditorium Board. 

Accordingly, your Board 

RECOMMEND that a Committee of Council 
be again established for the purpose of negotiating a new lease 
and license with Adrina Holdings Ltd. 


FOR ADOPTION SEE PAGE(S).....^^i2_ 


BOARD OF ADMINISTRATION 


PERSONNEL MATTERS 
SUPPLEMENTARY REPORT NOVEMBER 12, 1971 

RECOMMENDATIONS t 


1. Leave of Absence Without Pay for Mr. Gordon R. Anderson, 
Vancouver Fire Fighter's Union, Local #18 

The Director of Personnel Services reports as follows t 

I have received a request from Mr. L. E. Kraft, 
Secretary-Treasurer of the above mentioned Union 
that Mr. G. R. Anderson be granted leave of 
absence without pay for the term of one year, 
effective December 1, 1971 for the purpose of 
conducting Union business on a full time basis." 

This request coincides with the City's policy of granting leave 
of absence without pay to Union members on a year to year basis, 
therefore the Director of Personnel Services recommends that 
your Board obtains the approval of City Council for this 
request. 

The Fire Chief concurs In this recommendation. 

Your Board RECOMMENDS that t^e above recommendation of the 
Director of Personnel Services be adopted. 


2. Auto Allowances t Supervisor and Director of the Health Care 
and Aging Unit of Social Service Department 

The following report has been received from the Director of 
Finance t 

"A request has been received from the Director of Welfare 
Services for auto allowances for the positions of Director, 
presently occupied by Miss Shlela McDlarrold, and Supervisor, 
presently occupied by Miss E. Ward, of the Health Care & Aging Unit. 

Miss McDlarmld will be using her auto 2-3 days per week and 
driving 50 - 75 miles per month. Miss Ward will be using her auto 
3-4 days per week and driving 100 - 150 miles per month. By 
using their own autos for transportation, they will be saving time 
In carrying out their duties. 

It Is recommended that 

a) an auto allowance of lit per mile be granted for the 
position of Director, Health Care & Aging Unit, presently 
occupied by Miss Shlela McDlarmld, effective September 1, 1971 

and 

b) an auto allowance on the monthly basis be granted for the 
position of Supervisor, presently occupied by Miss E. Ward, 
effective September 3, 1971." 

Your Board RECOMMENDS that the above recommendations of the 
Director of Finance be adopted. 
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PROPERTY MATTERS 
NOVEMBER 12. 1971 


RECOMMENDATION 


1 . Acquisition for Replotting 
3192 S.E. Marine Drive 

The Supervisor of Property & Insurance reports as follows: 

"Reference is made to Item 1, Property Matters, March 26, 1971 
confirmed by Council March 30> 1971 approving the expropriation 
of S.E. Sector Lot C in North Part of Block 8, D.L. 330, 
3192 S.E. Marine Drive, which is required both for highway 
and replotting purposes in connection with the expanded 
programme of redevelopment in the S.E. Sector. 


These premises comprise a large parcel, 131» x 515' t having an area of approximately 
1.55 acres, improved with a one-storey frame dwelling erected in 1926, The Northerly 
375' of the site is soned R.T.-2 Two Family Dwelling District and the Southerly 1U0« 
is Boned M-1 Industrial District. Said dwelling with a main floor area of 775 sq.ft. 
contains U rooms on the main floor and 2 rooms in the basement, has 6 plumbing fixtures, 
a patent shingle roof, asbestos shakes on the exterior walls, a concrete foundation 
and heated by 2 oil-burning heaters. This building is in average condition for age 
and type. 

According to recent advice from the City Solicitor, the owners, throuj^ their solicitor 
have refused to accept an offer of IU3f000.00 which sum is substantiated by 3 inde- 
pendent valuations, plus an unstated amount for disruption costs such as moving etc. 
In this connection the City Solicitor has recommended that an additional amoTuit of 
$2,000.00 for incidental expenses as representing value to the owner be allowed in 
addition to the market value and that the City's offer be set at IU5*000.00. 


RECOMMENDED 


(a) that the offer of IU5t000.00 be confirmed as representing due compensation 
for the property to be acquired. 

(b) FUiEiTHER that Professor E.C.E. Todd be appointed as the City's nominee to the Board 
of Arbitration to be constituted to determine the compensation payable to the 
owners. " 


Your Board 

RECOMHEaiDS the foregoing recommendation of the Supervisor of Property & Insurance be 
adoi>ted. 


FOR ADOPTION SEE PAGE(S) .1^2.-.. 


REPORT TO COUNCIL 
STANDING COMMITTEE OF COUNCIL ON GENERAL PURPOSES 


November 4, 1971 


A meeting of the Standing Committee of Council on General 
:?urposes was held on Thursday, November 4, 1971, in the #1 Committee 
]loom, third floor. City Hall at approximately 10:45 a.m. 


PRESENT: 


ABSENT : 


CLERK: 


Alderman Sweeney (Chairman) 
Aldermen Adams, Bird, Calder, Linnell, 
Phillips and Rankin 

His Worship the Mayor (Civic Business) 

Alderman Broome (Civic Business) 

Alderman Hardwick (Illness) 
Alderman Wilson 

D. Scott 


Adoption of Minutes 


The Minutes of the meeting held October 14, 1971, were adopted. 
The following matter is submitted for the information of Council. 


]NFORMATION 


L. Use of Capilano Stadium 

The Committee had before it for consideration, a report of the 
Soard of Administration dated October 18, 1971, dealing with the 
future use of Capilano Stadium. 


The following delegations were heard: 

(a) Board of Parks & Public Recreation - Commissioner E.A. Sandy 
Robertson requested the Stadium be placed under the care, 
custody and management of the Park Board and set the cost of 
operation as being: 


$61,000 the 
$46,000 the 
$46,000 the 
and $33,000 


first year 
second year 
third year 

each year thereafter. 


(b) Vancouver Art Gallery - Mr. Anthony Emery, Director - Brief 
filed dated November 4, 1971. 

(c) Pacific Coast Soccer League - Mr. K. Howarth - Brief filed 
dated November 3, 1971. 

(d) B.C. Premier Soccer League - Mr. R. Paton & Mr. Christopher - 
Brief filed. 


(e) Vancouver Olympic Club - Mr. D. Fynn - Brief filed dated 
November, 1971. 

(f) Riley Park Area Council - Mrs. H. Giffin supported the use 
of the Stadium by the Vancouver Art Gallery. 

(g) Vancouver Junior Chamber of Commerce - Mr. W.J. Woods - Brief 
filed dated November 4, 1971. 


cont ' d 
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Clause 1 continued 


(h) Satellites Motorsport Club - Mr. D. Harder again requested 
space for his Club's operation. 

I 

! 

A communication dated November 3, 1971, was noted from Mr. T.W. 
Johnstone, Manager Planning and Development, Acres Western Limited. 
Mr. Johnstone suggested that consideration be given to hiring Acres 
Western Limited to act as consultants for the Committee and prepare 
a report based on the future use of Capilano Stadium. It was 
estimated that the cost would be between $7,000 and $8,000 and it 
would take a period of two to three months to complete the study. 
It was 

RESOLVED that the communication from Acres Western Limited dated 
November 3, 19 71, be received. 

FURTHER RESOLVED that the presentations and the briefs presented 
this day be received and the matter be further considered at a 
sxibsequent meeting to be called by the Chair . 


The meeting adjourned at approximately 12:00 noon. 


* * * * * 


FOR ADOPTION SEE PAGE(S) ?S4- — 
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MINUTES 


November 1, 1971 


OFFICIAL TRAFFIC COMMISSION 


A meeting of the Official Traffic Commission was held in the No. 1 
Committee Room, third floor. City Hall on Monday, November 1, 1971, 
at approximately 10:30 a.m. 


PRESENT: 


ALSO PRESENT; 


CLERK: 


Alderman Linnell (Chairman 

Commissioner Ryan 

Mr. J. Mulberry, Law Department 

Supt. Oliver, City Police Department 

Mr. R. Boyes, Traffic & Transportation Dept. 

Mr. J.F. Rowan, City Prosecutor's Office 

Mr. E.J. Irwin, Vancouver School Board 
Mr. J. Attridge, Vancouver Traffic & Safety 

Council 

D. Scott 


Adoption of Minutes 

The Minutes of the meeting of September 22, 1971, were adopted. 


1. Student Parking: 
Langara Campus 

At a meeting of the Official Traffic Commission on May 26, 1971, it was 
recommended that Mr. Boyes' progress report be received and that the 
area be again checked in September. 

In a report dated October 21, 1971, the City Engineer advised that a 
series of checks were taken in September after the College opened and 
these checks showed that the off-street parking facilities are now 
utilized to 120% of design capacity. This figure represents: 

830 vehicles parked in stalls 
150 vehicles parked in aisles 

In addition, approximately 150 vehicles were parked on-street, 120 of 
which were parked on Ontario Street and 49th Avenue on the College side 
of these two streets, and 30 vehicles were parked on neighbouring 
residential streets. 

The Engineering Department received two complaints from residents of 
this area, Mrs. Anderson on Ontario Street at 49th Avenue and Mrs. 
Hackett on 50th Avenue at Ontario Street. As a result of their 
complaints, the City Engineer proposes to extend the Resident Parking 
Zones to accommodate these people. 

The City Engineer further advised that as a condition of the Development 
Permit for this College, the School Board was required to provide 830 
off-street parking spaces for students and staff with provision for an 
additional 60 spaces upon request of the Technical Planning Board 
should traffic and on-street parking conditions make such expansion 
necessary. A further condition provides for a survey of off-street 
parking requirements by the School Board and/or the Langara College 
Council in conjunction with the Engineering and Planning Departments 
two years from the time the College commenced operation. This survey 
would be scheduled for October; 1972. However, in view of the vehicular 
increase it is recommended that the Technical Planning Board be asked 
to consider requesting additional parking facilities (over and above 
the 60) at this time. 


cont ' d 
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Mr. Boyes reviewed the situation for the information of the Commission 
and it was 

RECOMMENDED 

(a) That the Vancouver City Council recommend to the Technical 
Planning Board that they implement immediately the additional 
60 spaces which was a condition of the Development Permit when 
issued. 

(b) That the Technical Planning Board be asked to have the School 
Board and/or the Langara College Council carry out the necessary 
study and submit proposals for additional parking (over and above 
the 60) at this time rather than wait until October, 1972. 

(c) That the City Engineer's report be received and forvarded to the 
Technical Planning Board for information. 


2. Request for Stop Signs: 

Pine Crescent at Matthews Avenue 
and at Hosmer Avenue 


Communications have been received from Mr. Peter A. Cherniavsky dated 
June 4th, August 13th, and September 17, 1971, with respect to request 
for stop signs at the intersections of Hosmer with Pine Crescent and 
Matthews with Pine Crescent. The City Engineer advised in a report 
dated October 19, 1971, that upon receipt of the first communication 
theses intersections were checked and at Hosmer and Pine Crescent 
the records indicated that there has been one accident since 1968 and 
none for several years prior to that. The intersection of Matthews 
and Pine Crescent showed a history of complaint leading to the instal- 
lation of 'slow' signs on all four approaches in December 1959. Since 
that time the accident picture has fluctuated and in the first quarter 
of 1971 there were five accidents. The City Engineer stated that the 
east approach 'slow' sign was badly mutilated and the south sign was 
faded, therefore new signs were installed and a review of the location 
was scheduled for January,' 1972, to determine th6 effect of the new signs 

Mr. Cherniavsky was advised of the foregoing, however, on August 13th, 
he requested a review of the decision. Again he believed stop signs 
were warranted. On September 17th, Mr. Cherniavsky requested stop 
signs be posted for east and westbound traffic at Hosmer and Matthews 
and requested slow or stop signs for northbound and southbound traffic 
at both intersections. Mr. Cherniavsky requested that checks be made 
with respect to speeding vehicles. 

Radar checks were taken, however, no speed problem was indicated. 

rhe city Engineer recommended that stop signs not be installed at the 
Intersections of Hosmer and Pine Crescent and Matthews and Pine Crescent 
at this time but that the intersection of Matthews and Pine Crescent be 
reviewed departmentally in January, 1972 for such action as may be 
appropriate at that time. After due consideration it was 

^COMMENDED that the recommendations of the City Engineer contained in 
lis report dated October 19, 1971, be adopted and that a letter be 
forwarded by the Commission to Mr. Cherniavsky. 


3. 
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3. Overhead Crane Operated by 

Western Outboard and Equipment 
Limited at 1820 Fir Street 

On July 21, 1971, the Official Traffic Commission considered a complaint 
by the East India Carpet Ltd concerning noise, illegal parking and 
traffic congestion created by the Western Outboard and Equipment Ltd. 
Superintendent Oliver advised that enforcement action has been taken 
and as a result the situation has improved. 

On July 21, 1971, the City Engineer was requested to report further on 
the overhead crane which overhangs the east boulevard of Fir Street. 

In a report dated October 21, 1971, the City Engineer advised that a 
search of City Hall records shows the following: 

' (1) The building occupied by West Outboard and Equipment Ltd. was 
constructed in 1927. 

(2) No permits have been issued, either for the construction or the 
operation of the crane although one member of the City Hall staff 
recalls seeing it on the building in 1945. 

(3) The crane has been used by Western Outboard and Equipment Ltd. 
since that company moved into the building in 1965." 

He further advised that Western Outboard and Equipment Ltd. in a 
communication dated September 15, 1971, informed the Engineering Depart- 
ment that another property was purchased recently and it is intended 
to move the boat storage facilities on to it and the present property 
will then be used for a show room and a parts sales. In this way the 
upper floor will see much less traffic and the crane will be used 
much less frequently. It is anticipated that the move to the new 
property will take place no later than the Spring of 1972. Western 
Outboard also advised that a consulting architect has been engaged to 
prepare plans for renovating the building at 1820 Fir Street after the 
facilities at the new property are in operation and the construction 
of an elevator inside the building is to consfidered by the architect. 

After considering the recommendation of the City Engineer it was, 

RECOMMENDED that Western Outboard and Equipment Ltd. be permitted 
to carry on the use of the crane until April 30, 1972, providing 
the firm enter into an encroachment agreement relieving the City 
of all liability in respect to the overhead crane for this period, 
but the crane be removed by May 7, 1972, be adopted. 


4. Parking Adjacent to Schools 

r^hen dealing with a report of the Official Traffic Commission dated 
September 22, 1971, respecting parking adjacent to schools, the 
Vancouver City Council on October 5, 1971, passed the following motion: 

"THAT the recommendations in this clause be adopted with the 
exception of the recommendation of the City Engineer, i.e. 
'that the School Board assume expenses of signing the zones 
as requested' , which item be referred back to the Official 
Traffic Commission in an endeavour to work out a satisfactory 
financing arrangement with the School Board." 


cont ' d 
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Mr. Irwin submitted a copy of a letter addressed to the City Clerk 
dated September 28, 1971, wherein Mr. Bowers, Chairman of the Vancouver 
School Board, advised the School Board is not in favour of paying for 
the posting of the signs particularly around secondary schools as they 
believe this is the responsibility of the City. However, he stated 
that the School Board would, if necessary, pay 50% of the cost of the 
signs at elementary schools. 

In discussing this matter, Mr. Boyes advised that the approximate 
cost of signing the secondary schools was $1,850.00 and $2,150.00 
for the elementary schools, and that the estimated annuall maintenance 
cost would be $400.00. ' 

After considerable discussion it was 

RECOMMENDED that the School Board and the City Engineering Department 
be requested to provide 50% of the capital cost of $4,000 in their 
1972 Budget for the posting of signs at the elementary and secondary 
schools, on the understanding the Engineering Department will pay the 
maintenance costs estimated to be $400 a year. 


5 . Parking Exemption Decals 

The City Engineer submitted a report dated October 13, 1971, wherein 
the Special Committee re Parking Exemption Decals recommend that the 
following applications for handicapped persons for parking exemption 
permits be approved: 


RECOMMENDED that the recommendations contained in the City Engineer's 
report dated October 13, 1971, re parking exemption decals be adopted. 


5. Request for Traffic Control Signal 
Victoria and Venables Streets 


[n a communication to Alderman Rankin under date of September 27, 1971, 
Pastor Fr. L. Gellan requested that traffic control signals be installed 
at the intersection of Victoria Drive and Venables to improve traffic 
::onditions and to provide greater crossing protection for pedestrians. 

[n a report dated October 20, 19 71, the City Engineer advised that 
Victoria Drive and Venables Street is a through street carrying moderate 
::ush hour and light base period volumes. The north crosswalk is 
marked and signed as a 'stop when occupied' school crosswalk and is 
(jasily visible from both the north and the south. 

Venables Street, while classed as an arterial west of Commercial Drive, 
continues as a through street east to Victoria Drive. It serves as a 
::oute to and from the Georgia Viaduct and as such carries fairly high 
::ush hour volumes. However, traffic volumes between Commercial and 
Victoria are only one-third to one-half as high as the volumes west of 
Commercial Drive, and, although a 36-foot pavement width is maintained 

:o Victoria Drive, the street becomes residential in nature, with stop 
signs at Victoria Drive. To the east of Victoria Drive, Venables Street 

LS residential with a 27-foot pavement width. Volumes on Venables Street 
■:o the east of Victoria Drive are light. 


Sandra D. Blades 
490 Pendlebury Road 
Richmond, B. C. 


Milo Stajer 

M-705-1600 Beach Avenue 
Vancouver 5 , B . C . 


James P. Grigg 

#106 - 1383 East Broadway 

Vancouver 10, B. C. 
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The City Engineer further advised that while there is some congestion, 
delays were not considered significant and cross traffic experienced 
no unusual difficulties. Regular gaps occur in the north-south 
vehicular flow on Victoria Drive providing ample crossing opportunities 
for pedestrians. The Police School Patrol report that reviews at this 
location indicate that no further pedestrian controls are required at 
this time. 

The accident history is not adversely affected and vehicle speeds were 
not excessive during the observation periods. Since Venables Street 
east of Victoria Drive is residential in nature, it is felt that a 
signal installation at this intersection would attract undesirable 
non-local traffic through this residential area. 

The City Engineer recommended that no further traffic controls be 
installed at the intersection of Victoria Drive and Venables Street 
at this time. 

The Clerk advised that Pastor Gellan had been contacted by telephone 
inviting him to appear as a delegation, however it was noted that no 
delegation was present at the meeting. 

RECOMMENDED that the recommendation of the City Engineer contained in 
his report dated October 20, 1971, be adopted. 


7. Bobolink Park: Noise, Property 
Damage and Traffic Complaints 

At the last meeting of the Official Traffic Commission it was 

"RECOMMENDED that the Traffic Superintendent, City Engineer 
and the Director of Social Planning /Commxinity Development 
in conjunction with the School and Park Boards, be requested 
to report at the next meeting Of Official Traffic Commission 
on the complaints set out by the delegation this day." 

The City Engineer under date of October 20, 1971, reports as follows: 

"Subaeqviently, a meeting was held on October H, 1971, to diBcuaa 
the situation, attended by officials of the abore departments and Mr. Stoith, 
representing the residents of the Bobolink area. 

The problem, which occurs on most summer evenings and particularly 
on Friday and Saturday nights, is that youngsters congregate at the community 
hall, and with no specific program of events at the hall, they tend to gather 
outside, adjacent the community hall parking lot and Hoylake Avenue. In front 
of this audience there is considerable speeding of cars, rapid accelerating, 
squealing of tires, etc., which results in undesirable noise, hazard to 
younger children at the adjoining playground, and damage to parked cars on 
the street. This past summer the exterior of the community hall was damaged 
on a number of occasions. 

The Police Department had investigated this problem following the 
residents' earlier complaints and has for the past month instructed the local 

patrol car to give this area special attention on all shifts. This matter 
has also been brought to the attention of the Crime Prevention Squad, and 
Mr. Smith, on behalf of the residents, feels that in this period the 
situation has improved about 80%, 

It was agreed at the above meeting that the following courses of 
action would be taken by the departments concerned: - 

1. Social Planning and Commimity Development Department will be asking 
Coxmcil's approval to sponsor a full-time staff member to work with those 
youngsters persistently causing disruption in the Bobolink area. 
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2. Police Department will continue to assign the local patrol car to 
give attention to this area on all shifts. The Crlns Prevention Squad will 
be giving this area attention as well, and the Youth Preventive Squad has 
been advised of the problem and will help out directly on a conqjlaint basis. 
It is felt that with this action by the Police Department , special attention 
by the Traffic Police would be redundant, and little success coiild be achieved 
if they were to enforce speeds with a radar unit, since their presence would 
be too obvious. However, a contact has been arranged., so that the Traffic 
Division can attend when necessary. 

3. The Parks Board will undertake to provide a chain across the parking 
lot entrance, so that it can be closed each evening, thereby restricting un- 
desirable use of the parking lot by rapidly accelerating vehicles late at 
night. 

A* The School Board feel that since the nearest secondary schools are 
some distance away, there is no very specific way in which they can be helpful 
in this situation. 

Mr. Smith indicated that he feels these arrangements are satisfactory 
from the residents' point of view." 

The Clerk advised that a copy of the Engineer's report has not as yet 
been forwarded to Mr. Smith and that no delegation arrangements had 
been made for this meeting. 

yir. Boyes stated he believed that with the foregoing course of action, 
the problems would be resolved and it was therefore 

RECOMMENDED that the report of the City Engineer dated October 20, 1971, 
oe received. 


The meeting adjourned at approximately 11:30 a.m. 


FOR ADOPTION SEE PAGE(S) i££. 


CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 


A Regular meeting of the Council of the City of Vancouver 
was held on Tuesday, November 23, 1971, in the Council Chamber, at 
approximately 9:30 a.m. 

PRESENT: His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, Hardwick, 
Linnell, Phillips, Rankin, Sweeney and 
Wilson . 

CLERK TO THE COUNCIL : R. Thompson. 

PRAYER The proceedings in the Council Chamber were opened with 

prayer . 

'IN CAMERA' MEETING 

The Council agreed to an 'In Camera' meeting later this day. 

ADOPTION OF MINUTES 

MOVED by Alderman Sweeney, 
SECONDED by Alderman Linnell, 

THAT the Minutes of the Regular Council meeting (including 
'In Camera'), dated November 16, 1971, be adopted. 

- CARRIED. 

Ca4MITTEE OF THE WHOLE 

MOVED by Alderman Wilson, 
SECONDED by Alderman Bird, 

THAT this Council resolve itself into Committee of the Whole, 
His Worship the Mayor in the Chair. 

- CARRIED. 

UNFINISHED BUSINESS 

DELEGATION MATTERS : 

It was agreed to defer the following matters pending the 
hearing of delegations later this day: 

(a) Miscellaneous Workers Whole 
sale and Retail Delivery 
Drivers and Helpers Union 

(b) Service Station: 2611 Kings 
way; Mohawk Oil Company 

(c) B.C. Antique Fire Apparatus 
Association 

Lever Arms Services Ltd. 


Re: Containerized Gar- 
bage Collection 
(See Pages 15 and 16) 

Re: Development Permit 
Application (see Page 16) 

Re: Purchase Surplus 
Fire-fighting Equipment 
(see Pages 16 and 17) 
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CgyiMUNI CAT IONS OR PETITIONS 

1 . Vancouver and Lower Mainland 
Industrial Development Commission 

The Council noted an invitation from the Vancouver and Lower 
Mainland Industrial Development Commission to attend, on Saturday, 
November 27, 1971, a Seminar, 'Space for Industry," which will take 
place at the B. C. Research Institute. 

MOVED by Alderman Bird, 

THAT this invitation be received, and as many members of Council 
as possible be requested to attend; and that the Board of Administra- 
tion be authorized to arrange for appropriate City officials to be 
in attendance, as considered advisable. 

- CARRIED. 

2. Fog Dispersal Services - Grey Cup Game 
(North Coast Air Services Ltd.) 

A letter was received from North Coast Air Services Ltd., re- 
questing approval to fly below 1,000 feet over the City, to provide 
fog dispersal services for the Grey Cup game, to be held at Empire 
Stadium on Sunday, November 28, 1971. The service is being 
requested by the Canadian Football League, if found to be necessary. 

MOVED by Alderman Broome, 

THAT permission be granted for this service by North Coast 
Air Services Ltd., provided flying is not permitted below the 500- 
foot level while over the City rendering this fog dispersal service, 
and subject to approval being received^ from the Ministry of 
Transport . 

- CARRIED. 

BOARD OF ADMINISTRATION AND OTHER REPORTS 

A. General Report, November 19, 19 71 

Works and Utility Matters 

Landscaping Centre Boulevard on 
Boundary Road North of Hastings Street 
(Clause 1) 

MOVED by Alderman Wilson, 

THAT Clause 1 of the Boatd of Administration report, dated 
Hovfember 19, 1971 (Works and Utility Matters) be adopted, and a copy 
of the report be furnished to the HaHtinqn Chamber of romnirrro. 

- CARRIED. 

Reduction in Scope - Street Lighting 
Local Improvement Project 
(Clause 2) 

MOVED by Alderman Bird, 

That Clause 2 of the Board of Administration report, dated 
November 19, 1971 (Works and Utility Matters) be adopted. 


- CARRIED. 
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Social Service and Health Matters 

Request by Mental Patients ' Association for 
Surplus Furnishings from the Angelus Hotel 
(Clause 1) 

MOVED by Alderman Rankin, 

That the recommendation of the Director of Social Planning/ 
Community Development, contained in Clause 1 of the report of the 
Board of Administration (Social Service and Health Matters) , dated 
November 19, 1971, be approved and, therefore, the items be donated 
accordingly to the Mental Patients' Association. 

- CARRIED BY 
THE REQUIRED MAJORITY. 

Purchase of Outside Services 
Youth Worker for Bobolink Park 
(Clause 2) 

MOVED by Alderman Hardwick, 

THAT Clause 2 of the report of the Board of Administration 
(Social Service and Health Matters), dated November 19, 1971, be 
approved . 

FURTHER THAT an arrangement be made for the Director of Social 
Planning/Community Development and representatives of the Recreational 
Division of the Park Board to meet with the Standing Committee on 
Health and Welfare to consider policy matters in the recreational 
field. 

- CARRIED. 

Purchase of Outside Services 
West End Public Opinion Poll 
(Clause 3) 

MOVED by Alderman Broome , 

THAT the recommendation of the Director of Social Planning/ 
Community Development, contained in Clause 3 of the Board of Adminis- 
tration report (Social Service and Health Matters), dated November 19, 
1971, with respect to financing a public opinion poll of West End 
residents at a cost of $2,700, be approved, chargeable to "Purchase of 
Outside Services (POSER) account of the Department of Social Planning/ 
Community Development." 

- CARRIED 

MOVED by Alderman Linnell, 

THAT the request contained in Clause 3 of the Board of 
Administration report (Social Service and Health Matters) , dated 
November 19, 1971, for $2 75 to assist the West End Community Council 
in staging a public information day, be approved. 


3// 
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Social Service and Health Matters (cont'd) 

Thunderbird Neighbourhood Centre : 
Capital Costs and Programme Expenses 
(Clause 4) 

MOVED by Alderman Adams, 

THAT, pursuant to the report from the Director of Social 
Planning/Community Development contained in Clause 4 of the Board 
of Administration report (Social Service and Health Matters), dated 
November 19, 1971, additional capital funds be approved to meet 
additional construction costs in connection with the Thunderbird 
Neighbourhood Centre, in the capital amount of $20,000 to include 
furniture; subject, however, to this item receiving the approval 

of the Park Board. 

- C/IRRIED. 

MOVED by Alderman Adams, 

THAT, after considering the report of the Director of Social 
Planning/Community Development and the report of the Director of 
Finance contained in the Board of Administration report (Social 
Service and Health Matters), Clause 4, dated November 19, 1971, 
approval be given, in the amount of $8,650, for operating costs, 
staffing and programming for the balance of 1971, chargeable to 
"Revenue Surplus from Prior Years" and subject to adjustment after 
the September budget review. 

- CARRIED. 

Building and Planning Matters 

Proposed Senior Citizens ' 
Housing Project: Kitsilano 
(Clause 1) 

MOVED by Alderman Calder, 

That Clause 1 of the Board of Administration report (Building 
and Planning Matters), dated November 19, 1971, be received for 
information. 

- CARRIED. 

Finance Matters 

National Council of the Metropolitan Opera: 
Grant Equal to Rental of Queen Elizabeth Playhouse 
(Clause 1) 

MOVED by Alderman Adams, 

THAT, pursuant to the request from the National Council of the 
Metropolitan Opera, a grant equal to the rental of the Queen 
Elizabeth Playhouse on February 13, 1972, in connection with The 
Western Canada Auditions, be approved. 


- CARRIED 
BY THE REQUIRED MAJORITY. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Finance Matters (continued) 

Impounding By-Law No. 3519 
(Clause 2) 

MOVED by Alderman Adams, 

THAT Clause 2 of the Board of Administration report (Finance 
Matters), dated November 19, 1971, be adopted. 

- CARRIED. 
(Alderman Rankin and Alderman 

' Calder voted in the Negative. 

City Clerk's Office - Archives Division: 
Statement of Purposes and Objectives 
(Clause 3) 

MOVED by Alderman Broome , 

THAT Clause 3 of the Board of Administration report (Finance 
Matters), dated November 19, 1971, be adopted, except that the 
archives building be named "The Major Matthews Building." 

- CARRIED. 

Re-allocation of Staff, 
Vancouver Public Library 
(Clause 4) 

MOVED by Alderman Bird, 

THAT Clause 4 of the Board of Administration report (Finance 
Matters), dated November 19, 1971, be adopted. 

- CARRIED. 

Grant Request Equal to Taxes 
- Central City Mission 

(Clause 5) 

IT WAS AGREED to defer Clause 5 of the Board of Administration 
report (Finance Matters), dated November 19, 1971, pending hearing 
of a delegation, as requested. 

Personnel Matters, 
Supplementary Report 

Auto Allowance - Engineering 
Technicians - Materials Branch 
(Clause 1) 

MOVED by Alderman Bird, 

THAT Clause 1 of the Board of Administration report (Personnel 
Matters, Supplementary Report), dated November 19, 1971, be adopted. 


- CARRIED. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


B. 


Personnel Matters, 


Supplementary Report (continued) 

Closing of Civic Offices, 
December 24, 1971 
(Clause 2) 

MOVED by Alderman Bird, 

THAT Clause 2 of the Board of Administration report 
(Personnel Matters, Supplementary Report), dated November 19, 
1971, be adopted. 


Demolitions 
(Clause 1) 

MOVED by Alderman Bird, 

THAT Clause 1 of the Board of Administration report 
(Property Matters), dated November 19, 1971, be received for 
information . 


Sale - Senior Citizens' Development 
S/S 11th Avenue between Woodland 
and Clark Drives 

(Clause 2) 

MOVED by Alderman Bird, 

THAT approval be given to the sale of Lot 30 Sub. D, 
Block 160, D.L. 264A, to the B. C. Housing Foundation for 
construction of non-profit senior citizens' housing accommoda- 
tion, subject to the following: 

(a) Sale price $29,274, less estimated additional cost 
of construction in the amount of $7,000. (Sale 
price, therefore, is $22,274.). 

(b) City terms at 9%, subject to the following conditions: 

1. The B.C. Housing Foundation being permitted con- 
struction over the Greater Vancouver Sewerage and 
Drainage District easement situated on the lot? 


2. Approval of a development permit? 

3 . That a right of way in favour of the Greater Van- 
couver Sewerage and Drainage District be reserved 
over Lot 30 to accommodate the existing trunk sewer? 

4. That prospective purchasers first satisfy themselves 
with respect to soil conditions? 

5. That the Foundation grant the City an option to re- 
purchase the site at the net sales price in the 
event construction does not commence within 18 monthi 
of Council's approval? 


- CARRIED. 


C. 


Property Matters 


- CARRIED. 


(continued) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

C. Property Matters (continued) 

Sale - Senior Citizens Development 
S/S 11th Avenue between Woodland 
and Clark Drives 

(Clause 2) - (continued) 

6. The Foundation grant the City an option to repurchase 
the site at the sales price in the event the site is 
used for other than non-profit Senior Citizens ' 
accommodation, such option to run for a period of 
20 years from the date of Council's approval of sale. 

- CARRIED. 

Sale of City Property - S.E. Corner, 
Cambie and Georgia Streets - Sandman 
Motor Inn (Vancouver) Ltd. 
(Clause 3) 

MOVED by Alderman Broome, 

THAT the property at the south-east corner of Cambie 
Street and Georgia Street, that is. Lots 1, 2 and 3, Block 58, 
D.L. 541, be advertised for sale in the usual manner. 

- CARRIED. 

MOVED by Alderman Phillips, 

THAT Sandman Motor Inn (Vancouver) Ltd. be informed that, 
in respect of the company's request for direct sale of the 
property without a tender call, the City will not, under any 
circvimstances , make a private agreement with respect to the 
property in question. 

- CARRIED. 

In view of the foregoing action, the Council did not approve 
the delegation request from the company. 

D. Quarterly Review of Revenues and 
Expenditures at September 30, 1971. 

The Board of Administration, under date of November 15, 1971, 
submitted a report on the "Qmrterly Review of Revenues and 
Expenditures at September 30, 1971." The siommary and recom- 
mendations, as prepared by the Director of Finance, and 
contained in the report, are quoted as follows: 


. 7 
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D. Quarterly Review of Revenues and 

Expenditures at September 30, 1971 

(continued) 

" 1. the 1971 Revenue and Expenditure appropriations be adjusted as follows! 


,8 


Revenues 


General Tax Levy 

Receipts in Lieu of Taxes 

-Taxes on property sold by City 
-Other 

Tax Grants 

-National Harbours Board-prior year 
-National Harbours Board-current year 
-Liquor Control Board properties 

Sundry Rentals 

License and Business Tax 

Bicycle Registration Fees 

Provincial Court Fines and Fees 

Scavenging Fees 

Interest on Temporary Investments 
Civic Theatre Revenues 
Museums Department Revenue 
Metered Water Revenue 


Net Revenue Decrease 


Appropriations 

Increase Decrease 

$ $ 

41,000 

22,000 
10,000 


2,000 
59,000 

15,100 
75,000 

200,000 
10,000 


393,100 


27,200 
11,600 


145,000 
30,000 


20,000 
125,000 

399,800 
$ 6,700 


Expenditures 


Contingency Reserve (Note 1) 
Disbursements on Rented Property 
Museum Department Expenditures 
Health Department Salaries - (net) 
Purchase of Water 

Transfer to Water Rates Stabilization Reserve 


Net Expenditure Decrease 
Excess of Expenditure Decrease over Revenue Decrease 


134,000 


134,000 


30,000 
61,000 
21,000 
60,000 
65,000 

237,000 

$103,000 
$ 96,300 


Note 1 - The increase of $134,000 in Contingency Reserve covers the 

accumulated deficiency in this account as at the date of this report. 

2. the excess of expenditure decrease over revenue decrease which is estimated 
at $96,300 be transferred to the Current Surplus on Revenue Account." 

The Board of Administration concurs. 


MOVED by Alderman Bird, 

THAT the foregoing summary and recommendations be 
approved . 


- CARRIED. 
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E . Winter-Employment Programs 
- Second Report 

The Board of Administration, under date of November 19, 1971, 
submitted the following report: 

" The City Engineer reports as follows: 

"Four additional proposals under the Local Initiatives - Municipal have 
been submitted, and an error has been discovered in one of the proposals dealt 
with in the first report. 

Project 10 Development of Building and Public-Space Prototypes 

(Department of Planning and Civic Development) 

This project will assemble interdisciplinary teams of young architects, 
planners, sociologists, and other urban specialists to prepare various prototype 
designs for building and public space. These prototypes would then be used as 
models or guidelines for future decisions by public and private interests. 

Total Cost $86,000 
Senior Government Share $53,250 
Estimated City Share $32,750 

Project llA Diversionary & Recreation Program for Old People 

(Welfare and Rehabilitation Department) 

The City currently has one full-time coordinator on staff to train and 
direct the work of voluntary community workers in providing a diversionary and 
recreational program for senior citizens in boarding and intermediate-care homes. 

Since there are more than 130 homes, some of them having more than 150 
occupants each, it has not been possible to provide more than a minimum service to 
more than one-third. The employment of an assistant coordinator, six field workers 
and one clerk typist will permit an acceleration of this program with more intensive 
and widespread training of volunteers. At the end of the five-month period, the 
program should be fully operational and it may be possible to continue tne full 
program with one assistant to the current coordinator. 

Total cost $25,900 
Senior Government Share $20,800 
Estimated City Share $ 5,100 

Project IIB Vocational Rehabilitation for Employable Social Assistance Recipients 

(Welfare and Rehabilitation Department) 

The Department operates a number of programs designed to place social 
assistance recipients back into remunerative employment. Moreover, is desirable 
that as many as possible of the recipients be directed to Canada Manpower Winter 
Programs. 

Current departmental staffing permits only a minimal assignment of staff 
;o carry on these programs. This has resulted, particularly in the Job Opportunities Pro 
ijrcim, in a waiting list of 135 job offers from employers, and of 845 certified appli- 
cants. 

With additional staff for five months, it will be possible to augment our 
i»xisting program so that every employable person on assistance (8,500 at October 31, 
.971) is assessed and referred to available and potential training or job opportunities. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

E . Winter-Employment Programs 
- Second Report (continued) 

By the end of the five-month period, departmental staff realignments 

should be completed, and the department should either be in a position to con- 
tinue this program with current staff or have precise knowledge of additional 
staff required. 

Total Cost $47,350 
Senior Government Share $36,050 
Estimated City Share $11,300 

Project 12 Water Works Records 

(Engineering Department) 

To guide Water Works crews in the field, it is necessary to have 
accurate, detailed and up-to-date records of valve, main, and service locations. 
Deficiencies in the records can cause unnecessary digging to locate the valve, etc., 
or worse, delay in shutting off the flaw in case of a burst main or damaged hydrant, 
or in restoring service to homes and businesses. It is proposed to employ two 
additional clerks in the Water Works Operations Branch for ^\ months to check and 
up-date the records. 

Total Cost $ 5,700 

Senior Government Share $ 5,500 
Estimated City Share $ 200 

Correction of Project 6 (A) Park Improvements 

In preparing the first report, an error was made in this department, 
omitting $26,700 of costs, all of which will fall into the City's share. 

Previously Reported Corrected 

Total Cost $325,000 $351,500 

Senior Government Share $249,200 $249,200 
Estimated City Share $ 75,800 $102,300 

Applications from First Report 

For the information of Council, application forms for 13 of the 17 
projects approved in the First Report have been forwarded to Provincial authorities. 


Recommendations 

I RECOMMEND, on behalf of the Departments, that: 

c). The additional projects be approved and the several Department Heads 
authorized to sign application forms and, subject to Senior Government 
approvals, to carry out the projects; 

b. The corrected figures for project 6(A) be approved} 

c. $9,920 for the 1971 portion of the net City's cost of the additional 
projects and for correction of project 6(A) be appropriated from Revenue 
Surplus of Prior Years, and $65,930 for the 1972 portion be approved in 
advance of the 1972 Revenue Budget." 

Your Board RECOMMEND approval of Projects llA, IIB, 12 and the Correction 
of Project 6 (A) Park Improvements, referred to in this report, and submit Project 10 
for the consideration of Council. 

Project 10 was conceived by the Department of Social Planning/Community 
Development and, if approved, it has been agreed will be implemented by the Depart- 
ment of Planning and Civic Development. In view of the heavy commitment of City 
funds to this project (38^), the project is submitted for the consideration of Council. 

A representative of the Department of Social Planning/Community Development 
and the Planning & Civic Development Department will be available to explain the 
project to Council in further detail if required. " 

(continued) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

E . Winter-Employment Programs 
- Second Report (continued) 

MOVED by Alderman Wilson, 

THAT Projects llA, llB ahd 12, and the correction to Project 6(A) 
(Park Improvements), referred to in the foregoing Board of Administra- 
tion report, dated November 19, 1971, be approved. 

- CARRIED. 

Project 10 - Development of Building 
and Public-Space Prototypes 

MOVED by Alderman Wilson, 

THAT consideration of this Project 10 - Development of 
Building and Public-Space Prototypes, contained in the Board of Ad- 
ministration report of November 19, 1971, be referred back to the 
Board of Administration to obtain a detailed report from the Director 
of Planning and the Director of Social Planning/Community Development, 
on specific proposals they wish Council tc consider. 

- CARRIED. 

F. Report to Council on Standing 
Committee on General Purposes 

MOVED by Alderman Broome, 

THAT the report of the Standing Committee on General Purposes, 
dated November 15, 1971, be adopted. 

- CARRIED. 

G. Report on Special Committee re 
Illegal Suites, Hardship Cases , 

The Special Committee re Illegal Suites, Hardship Cases, sub- 
mitted the following report under date of October 28, 1971: 

"The Committee of Officials has considered the following requests 
under the pjolicy established by Council concerning Illegal Suites - 
Hardship C<-\ses, and reports <-\s follows: 

(a) The following applications recommended for approval by the 
sub -commit tee , be approved: 

Mrs Elizabeth Allan (tenant), 2690 East 1st Avenue 

Miss Deena-Marie Byrne (tenant), 448 East 30th 

Ronald Stewart McKenzie (tenant) , 3550 West 1st Avenue 

Mrs O. Soler (tenant), 1921 East 2nd Avenue 

Mrs Cecile E. Holmes (tenant) , 1803 Kitchener Street 

Mr Matthew Clark (tenant), 3382 Wellington Street 

Mr Howard Hotzon (tenant), 3164 West 6th Avenue 

Miss Regina Baker (tenant) , 2992 Bast 2nd Avenue 

Mr and Mrs Vincento Giardino (owners) , 3091 Renfrew Street 


(b) the following applications be approved for one year from the 
date of this Resolution: 

Mrs Makkey Vandenborn (tenant), 2105 East 44th Avenue 

Mr Deonath Soorace Maharaj (tenant), 960 East 53rd Avenue 

Mrs D.I. Herman (owner), 1451 Woodland Drive 

Terrence and Sharon MacDonald (tenants), 174 West 19th Avenue 


(continued) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

G. Report on Special Committee re 
Illegal Suites, Hardship Cases, 
October 28, 1971 (continued) 

(c) the following application be approved for six months from 
the date of this Resolution : 

Mrs. Agnes Biondi (tenant), 1780 East 32nd Avenue 


(d) the following applications be not approved: 

Ljil jana Atanckovic (owner) , 2134 West 13th Avenue 
Carlos and Maria H. Rosa (owners), 2819 Semlin Drive 
G. R. Todd (tenant), 917 East 10th Avenue 
Mr. Desmond E. Thompson (tenant), 2635 Waverley Street 
Mrs. L. Cuba (owner), 62 East 55th Avenue 


(e) in respect to the above-mentioned, the City Building 
Inspector be instructed to carry out the policy as 
adopted by Council on December 17, 1963, and as amended 
by Council on November 10, 1964." 

MOVED by Alderman Calder, 

THAT the foregoing report of the Special Committee re Illegal 
Suites, Hardship Cases, containing Clauses (a) to (e), and dated 
October 28, 1971, be adopted. 

- CARRIED. 

COMMITTEE OF THE WHOLE 

MOVED by Alderman Broome, 

THAT the Committee of the Whole rise and report. 

- CARRIED. 

MOVED by Aldennan Broome, 
SECONDED by Alderman Adams, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED. 


BY-LAWS 

By-Law to Amend By-Law No. 3519, 
being the Impounding By-Law 

MOVED by Alderman Rankin, 
SECONDED by Alderman Linnell, 

THAT leave be given to introduce a By-Law to amend By-Law 
No. 3519, being the Impounding By-Law, and the By-Law be read a 
first time. 

- CARRIED. 


(continued ) 
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BY-LAWS (cont'd) 


By-Law to Amend By-Law No. 3519, 

being the Impounding By-Law (continued) 

MOVED by Alderman Rankin, 
SECONDED by Alderman Linnell, 

THAT the By-law be read a second time. 

- CARRIED. 


MOVED by Alderman Rankin, 
SECONDED by Alderman Linnell, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, I?is Worship the Mayor in the 
Chair. 


- CARRIED. 


MOVED by Alderman Rankin, 

THAT the Committee of the Whole rise and report. 


- CARRIED. 


The Committee then rose and reported the By-law complete. 

MOVED by Alderman Rankin, 
SECONDED by Alderman Linnell, 

THAT the report of the Committee of the Whole be adopted. 


- CARRIED. 


MOVED by Alderman Rankin, 
SECONDED by Alderman Linnell, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 


- CARRIED. 


(The By-law received three readings.) 


ENQUIRIES AND OTHER MATTERS 


Alderman Calder - 
Area: between Main and 
Gore, from Prior to 
Pender Streets 


Alderman Calder referred to the congestion 
in the area between Main and Gore, 
from Prior Street to Pender Street; 
and enquired if there are any plans to 
relieve the situation, particularly from a 
parking standpoint. 


Alderman Phillips 
- Jericho Area: 38 
acres for Parks 


The matter was referred to the City Engineer 
for report, when convenient. 

Alderman Phillips, with the assistance of 
Park Commissioner Livingstone, referred to 
progress in negotiations with the Federal 
authorities in the matter of efforts to ob- 
tain a particular ' 38-acre park site in the 
Jericho area for the City. of Vancouver. 
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At approximately 10:55 a.m., the Council recessed and, after 
an 'In Camera' meeting, reconvened in Open Session at approximately 
11:30 a.m. 


ENQUIRIES AND OTHER MATTERS (continued) 


Alderman Broome - 
City Hall Improve- 
ments: Tour 


Alderman Broome asked that the Board of 
Administration arrange for members of 
Council to view together the improvements 
carried out in the City Hall building. 

His Worship the Mayor advised that he 
would make the necessary arrangements, at 
a convenient time . 


Alderman Broome - 
Joshua Co-operative 
Association: Re- 
cyclinq 


Alderman Broome - 
Jail Escape and Parole 
Action: B. W. Thornhill 


Alderman Rankin - 
Safeway Store: 
Williams and Nanaimo 
Streets 


Alderman Broome referred to a press report 
which indicated that the Joshua Co-operative 
Associatioji was having difficulties in 
carrying op, for several reasons, but 
one in particular involved the City of 
Vancouver requirement for parking re their 
premises at 115 East 2nd Avenue. 

Alderman Phillips advised of enquiring of 
the Planning Department, and had requested 
a report to clarify the matter. 

It was agreed that the Board of Administra- 
tion would submit a report on the situation. 

Alderman Broome referred to a press report 
respecting the jail escape by the late 
B. W. Thornhill, and parole action. The 
alderman requested His Worship the Mayor 
take up with the Police Commission the 
situation which resulted in the jail escape, 
and endeavor to have the problem rectified. 
Further, that His Worship the Mayor ask 
the Police Commission to consider suitable 
action in regard to lenient parole decisions. 

Alderman Rankin referred to the situation 
existing as a result of the operation of 
a Safeway store now turned into a Disco 
operation at Williams and Nanaimo Streets. 
The Alderman requested, and His Worship 
the Mayor so instructed, that a report be 
received on the following: 

(a) Is a Disco store operation classed as 
a neighborhood store operation under 
relevant by-laws? 

(b) What is the situation re the company 
proposal to demolish five neighbor- 
hood houses to provide additional 
parking? 


(continued) 
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ENQUIRIES AND OTHER MATTERS (continued) 


Alderman Rankin - 
Safeway Store : 
Williams and Nanaimo 
Streets (cont'd) 


(c) What is the parking situation on 
the adjacent streets, and what has 
been planned to improve street 
parking? 

(d) What are the plans in regard to 
moving the store bsck from Nanaimo 
Street to Kamloops Street? 


Alderman Bird - 
Filling: False 
Creek 


Alderman Bird referred to filling in 
False Creek and, as a result, complaints 
have been received. The Alderman felt 
that Council should take the necessary 
action in an endeavor to obtain control 
of the fill situation. The Corporation 
Counsel explained the legal position in- 
volved . 


Alderman Sweeney - 
D.L. 204 


Alderman Sweeney reported that an enquiry 
had been made with respect to the location 
of D.L. 204. It is located immediately 
west of the Second Narrows Bridge, on the 
North Shore, and is held by the National 
Harbours Board. 


Alderman Sweeney - 
Containerized Cargo 


Alderman Sweeney advised that the new 
Port Authority has classed 
the matter of containerized cargo for 
top priority consideration in their 
future deliberations . 


Alderman Hardwick - 
Transportation 


Alderman Hardwick referred to Council's 
action on November 16, 1971, re transporta- 
tion matters and enquired re status. 


At this point. Council observed a short recess, reconvening 
at approximately 2:10 p.m., with all Members of Council in attendance. 


DELEGATIONS AND UNFINISHED BUSINESS 

1. Industrial Garbage 

Disposal - A Submission 
by Unions 

A representative of the following two unions appeared before 
Council, requesting that reconsideration be given to the By-law 
respecting industrial garbage collection rates: 

Miscellaneous Workers, Wholesale and Retail 

Delivery Drivers and Helpers Union, Local No. 351; and 

Service Employees International Union, Local 244. 

(continued) 
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DELEGATIONS AND UNFINISHED BUSINESS (cont'd) 

1 . Industrial Garbage 
Disposal - A Submission 
by Unions (continued) 

A brief was submitted, setting out the views of these two 
unions . 

MOVED by Alderman Wilson, 
SECONDED by Alderman Bird, 

THAT the Board of Administration submit a report, setting out 
the breakdown of revenue and expenditures in the operation of 
containerized garbage collection in providing service to industrial 
and commercial businesses. 

- CARRIED. 

2 . Development Permit Application 

- Mohawk Oil Company, 2611 Kingsway 

A representative of the Mohawk Oil Company appeared, in support 
of a development permit application to construct an addition to the 
existing old gasoline service station and tire shop, on site at 
2611 Kingsway, to provide for an automatic car wash with ancillary 
gasoline filling pumps. 

The Board of Administration report, dated November 5, 1971, 
recommended refusal in accordance with recommendations of the Tech- 
nical Planning Board and the Town Planning Commission. A further 
report of the Board of Administration, dated November 19, 1971, 
was submitted, for information, in regard to storage of tires at this 
location and the nuisance resulting therefrom, by children taking such 
tires and playing with them on the streets and sidewalks. Action 
taken in this matter is referred to. 

MOVED by Alderman Phillips, 
SECONDED by Alderman Calder, 

THAT the Director of Planning report to Council on the noise 
and spray from the existing station on Brunette Avenue, New West- 
minster, which operates in a similar manner to that being requested 
by the company in respect to the Kingsway location. 

- CARRIED. 

3 . Surplus Fire-fighting Equipment 

The Board of Administration, under date of November 5, 1971, 
submitted a report of the Fire Chief and Purchasing Agent with 
respect to offers received for the purchase of a 1943 Bickle- 
Seagrave Fire Engine and a 1947 LaFrance Fire Engine. The British 
Columbia Antique Fire Apparatus Association has requested the 1943 
equipment be preserved, for display at a local museum, such as 
Heritage Village. 

It is advised that one offer was received, from Lever Arms 
Services Ltd., for the two pieces of equipment. However, the offer 
was considered to be too low and it is recommended the equipment be 
put to public auction, if not otherwise disposed of. 

(continued) 
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DELEGATIONS AND UNFINISHED BUSINESS (cont'd) 
3 . Surplus Fire-fighting Ecfuipment (continued) 

A delegation was received from the British Columbia Antique 
Fire Apparatus Association, supported by a brief, requesting the 
1943 equipment be sold to the Association for $1.00. 

A representative of Lever Arms Services Ltd. appeared, asking 
that the company's offer of $501 for the 1947 equipment be accepted. 
Mr. Lever advised that the equipment is not for resale, but for 
retention on an historic-interest basis. 

MOVED by Alderman Broome, 
SECONDED by Alderman Adams, 

THAT ownership of the 1943 Bickle-Seagrave Fire Engine be 
transferred to Heritage Village for the nominal sum of $1.00; 
it being understood the Village can make its own arrangements with 
the Association in the matter of restoration. 

FURTHER, THAT when similar items become surplus, this Associa- 
tion be notified, and informed that representations can be made to 
City Council before the equipment is put up for sale, should the 
Association be interested. 

- CARRIED. 

MOVED by Alderman Adams, 
SECONDED by Alderman Broome, 

THAT the Dff6r fof the 1947 LaFrance Fire Engifie made by 
Lever Arms Services Ltd. be referred to the Corporation Counsel 
for report, particularly on the aspect of the City's position 
having invited offers on the equipment. 

- CARRIED. 

ENQUIRIES AND OTHER MATTERS (cont'd) 

Alderman Broome - Alderman Broome reported on the matter of 

Regional District transportation as being considered at 

Transportation Matters the Regional District level, and pointed 

out that the District adopted, in the main, 
the various amendments proposed by the 
City of Vancouver . The Alderman proceeded 
to refer to the matter in detail, and ad- 
vised that the Chairman of the District 
Transportation Committee, Mr. A. C. Kelly, 
would be carrying on the necessary negotia- 
tions at the Provincial Government level. 

Alderman Rankin suggested that Council should 
discuss the matter again, particularly on 
the aspect of additional appropriate persons 
joining with Mr. Kelly in these negotiations. 


His Worship the Mayor agreed to look into 
this aspect of the negotiations, and report 
further to Council. 
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NOTICES OF MOTION 

The following Notices of Motion were submitted and recognized 
by the Chair: 

1 . Old Age Pensions 

MOVED by Alderman Calder, 
SECONDED by Alderman Phillips, 

THAT WHEREAS Council took the initiative on youth programmes 
and devoted much time, effort and money on the Federal, Provincial 
and, in fact, our own youth programmes in the past summers, with a 
large measure of success; 

AND WHEREAS the increase in city taxes on pensioners' houses, 
not to mention the increase in food and clothing prices, has escalated 
out of all proportion in relation to any increase that may have 
occurred in the past decade in the Old Age Pension; 

AND WHEREAS people finding themselves relying on the Old Age 
Pension and their limited savings are being forced to sell their 
family homes to survive ; 

AND WHEREAS people on the Old Age Pension are faced with a 
chronic shortage of adequate rental housing accommodation at a 
realistic or manageable price; 

AND WHEREAS an increase in the Old Age Pension will automatic- 
ally increase the pensioners available housing stock by way of 
allowing him to pay more for accommodation: 

THEREFORE BE IT RESOLVED THAT the Vancouver City Council urges 
in strongest possiblw terms that the Federal Government increase the 
Old Age Pension and use the principle now in the process of being 
applied to the Family Allowance, whereby the people with the most need 
receive the most benefits and those with less economic need receive 
less benefit; 

AND BE IT FURTHER RESOLVED THAT the Vancouver City Council 
solicit the support of the Union of B. C. Municipalities and the 
Canadian Federation of Mayors and Municipalities in this matter. 

(Notice) 

2 . Public Hearing Procedure 
re : Representations 

MOVED by Alderman Calder, 
SECONDED by Alderman Phillips, 

THAT WHEREAS the Public Hearings format is to first hear the 
objectors to a proposed rezoning, and then the applicant; 

AND WHEREAS this has led to many objectors' presentations 
being inaccurate or containing misinformation as they are not aware 
of the applicant's full proposal; 

AND WHEREAS it would seem to be in the public interest to 
inform the objectors of a proposed application's technicalities 
fully; 


(continued) 
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NOTICES OF MOTION (continued) 

2. Public Hearing Procedure 

re; Representations (cont'd) 

THEREFORE BE IT RESOLVED THAT the concept of hearing the 
applicant first, then the objectors, with the applicant being given 
the chance to further answer any questions posed by the objectors, 
be referred to the Planning and Development Committee for considera- 
tion . 

(Notice) 


3. Advertisements re 

Major Rezoning Matters 

MOVED by Alderman Calder, 
SECONDED by Alderman Phillips, 

THAT WHEREAS sometimes major rezoning applications are handled 
routinely through small advertisements in the legal section of the 
newspapers and are most often missed by the general public? 

AND WHEREAS Council in the past has been in the position, at 
times, of having granted a rezoning and the public awareness 'after 
the fact', as it were, has caused much angered debate which was 
futile and unnecessarily time-consuming? 

THEREFORE BE IT RESOLVED THAT Council instruct the Director of 
Planning and Civic Development, when reporting on major rezoning 
applications, to also advise Council of the advisability of placing 
a large special advertisement, similar in size to those placed for 
our burning by-law notices. 

(Notice) 


OTHER MATTERS (cont'd) 


Congratulations : 
Mr. W. G. Rathie 


MOVED by Alderman Broome, 
SECONDED by Alderman Adams, 

THAT His Worship the Mayor extend the Council's congratulations 
to former Mayor W. G. Rathie on his appointment to the membership of 
the National Harbours Board, and as Chairman of the new Vancouver 
Port Authority. 

- CARRIED. 


The Council adjourned at approximately 3:30 p.m. 


***** 


The foregoing are Minutes of the Regular Council meeting 
dated November 23, 1971, adopted on November 30, 1971. 
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RECOMMENDATIONS : 


1. Landscaping Centre Boulevard on Boxmdary 
Road North of Hastings Street 


The City Engineer reports as follows 

"There are eleven City street blocks of Boundary Road between 
Hastings Street and Edinburgh Street, the north extremity of 
developed Boundary Road. 

The east roadway on the Bumaby side is not improved in any 
of these blocks. 

The west roadway on the Vancouver side has seven blocks 
improved with curb on the west side and a permanent pavement. Of 
the remaining four blocks on the west side, the improvement of 
one, between Hastings and Franklin Streets, has been initiated by 
the City and approved at a Court of Revision on November 4th, 1971. 

In recent years, we have received many complaints from 
residents on the Vancouver side of the subject street regarding 
the condition of the centre boulevard. The Vancouver residents 
on the improved blocks feel that having made their contribution 
by way of local improvement taxes towards the improvement of 
Boundary Road, they are entitled to a landscaped boulevard similar 
to the area between Hastings and Joyce Streets. 

Presently, the boulevards are covered with rough wild 
grass and weeds which are scythed once or twice a year. 

The landscaping of the boulevard has been deferred awaiting 
the complete improvement of the east and west roadways. 

In view of the complaints from Vancouver residents, we have 
discussed this matter with the Municipal Engineer of Bumaby who 
has agreed to include in his 1972 Budget, a 50^ contribution toward 
the cost of landscaping the centre boulevard on the seven blocks 
which are improved on the Vancouver side. 

The estimated cost of landscaping these blocks is $20,450 
which would be shared equally between the City and Bumaby. 
Funds for the City share of this estimate are available in Streets 
Capital Fund Appropriation No. 147/7915, "Landscape Islands and 
Boulevards - Unallocated". 

On completion of this landscaping, the boulevard grass 
would be regularly mowed in keeping with the area south of Hastings 
Street. 

The landscaping of the centre boulevards in the remaining 
unimproved blocks will be londertaken at the time the abutting street 
is improved. 

I RECOMMEND that: an appropriation in the amount of $10,215.00 
be established as the City share of the cost of landscaping the 
centre boulevard on seven improved blocks of Boundary Road between 
Hastings and Edinburgh Streets, this work to be undertaken by 
City forces when an equal amount has been provided by the 
Municipality of Burnaby as their share of the cost. 

Your Board RECOMMENDS that the foregoing report of the City 
Engineer be adopted. 
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2. Reduction in Scope - Street Lighting 
Local Improvement Pro.iect 


The City Engineer reports as follows : 

"On September 10th, 1970, Co\mcil approved the installation 
of the following street lighting local improvement projects on the 
Initiative Principle on Court of Revision No . 396 : 

Schedule No. 28 - Northern Street, both sides, 

from Western Street to Station Street 


Street lighting is badly needed on this street. From 
the preliminary examination, it was thought that street 
lighting poles could be located alongside the utility 
poles. Further examination shows that the street light- 
ing poles would conflict with the utility plant and 
obstruct the access to the adjacent building. I am of the 
opinion that it is impractical to install the project at 
this time. 

Until the street is redeveloped, a street light will be 
provided from a utility pole which is located in an ease- 
ment along the south side of Northern Street. 

Schedule No. 59 - 7th Avenue, both sides, from 

Pr. Edward St. to St. Catherines St . 

Following the approval of this project but before the 
lights were installed, 7th Avenue between Guelph Street 
and St. George Street was closed by the City for the 
construction of the new Mount Pleasant School. In order 
to process the final costs on the remainder of the project, 
the scope of this project must be reduced to exclude this 
portion of 7th Avenue. 

Section 519 of the Vancouver Charter provides that the 
Council may reduce the scope of a project and re-define its area. 


I RECOMMEND: 


(a) that Schedule 28 of Court of Revision No. 296 and the fol- 
lowing appropriation for it be cancelled :- 

Property Owners' Share - $791.68 
City's Share - 149.38 

Total Estimated Cost - 0941.06 

(b) that Schedule No. 59 of Court of Revision No. 396 be reduced 
in scope: 

from - 7th Avenue, both sides. Prince Edward Street to 

St. Catherines Street 


to - 7th Avenue, both sides. Prince Edward Street to 

Guelph Street and St. 
George Street to St. 
Catherines Street; 

and that the appropriation for the project be reduced as 

Property Owners' Share - $5,812.48 $5,198.68 
City's Share - 1,903.01 1.075.37 

Total Estimated Cost - $7,715.49 $6,274.05 " 

Your Board RECOMMENDS that the foregoing report of the City 
Engineer be adopted. 

FOR ADOPTION SEE PA6E(S) iil- 
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CONSIDERATION 

1. Request by Mental Patients' Association for 
Surplus Furnishings from the Angelus Hotel 

The Purchasing Agent reports: 

"The 113 room Angelus Hotel is one of the properties the City 
acquired in Block 42. It is being rented to the Pacific Centre until 
December 31, 1971, and the furnishings will be disposed of shortly 
thereafter. 

On August 9, 1971, the Mental Patients' Association requested a 
donation of some of the furnishings for their Farm Branch in Matsqui, 
B.C., and a series of group homes they are establishing for 
ex-patients. 

The Association's request was in general terms, so we supplied them 
with a copy of the inventory upon which they have now indicated the 
items they require. 

According to an appraisal by the City's auctioneer, the value of the 
furnishings requested by the Mental Patients' Association is approx- 
imately $2,350.00 (the total value of all furnishings in the hotel 
is approximately $9,300.00). 

A copy of the Association's request is attached." 

Your Board notes that this Organization had a request for 
$4,500.00 before the Finance Committee on April 1, 1971. The Director 
of Social Planning/Community Development at that time recommended 
that no grant be given mainly because the program had only been 
operational for two months. The Finance Committee's recommendation that 
no action be taken was adopted by Council on April 6, 1971. However, 
subsequently and as the result of a further application. Council on 
May 18 approved a grant of $3,000.00 at which time the Director of 
Social Planning/Community Development and the Medical Health Officer 
were instructed to familiarize themselves with the operations of the 
program and its benefits. In this regard, the Medical Health Officer 
reports as follows: 

"The staff of the Mental Health Services of the Health Department 
have had periodic contact with the Mental Patients' Association and 
have visited their residence and drop-in centre on West 10th Avenue. 

It is felt that their objectives and activities are valid and that 
their operations are soundly run. It would appear that the programs 
are filling a gap in services to mental patients and that these services 
are contributing to rehabilitation and re-entry into community life of 
former mental patients. 

This organization was started in a small, indigenous way, and is 
attempting to expand its facilities and premises so it can meet the 
needs of a larger number of mental patients." 

The Director of Social Planning/Community Development reports 
that he supports the request of the Mental Patients' Association 
and that he would recommend the items required be donated for such 
purpose. 

Your Board submits the foregoing for Council CONSIDERATION. 
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(Social 2) 


3a 


2. Purchase of Outside Services 
Youth Worker for Bobolink Park 


report describes the delinquency problem in Bobolink Park and recommends 
hiring of a Recreation-Youth Worker to re-direct behaviour patterns 


This 
the 

of tjhose youngsters persistently involved in this disruptive activity. 
Fund 
Soci 
Acc 
of 


s of $4,000 are requested from City Council from the Department of 
al Planning/Community Development Purchase of Outside Services (POSER) 
unt to be used in conjunction with funds that are already a part of Eoard 
arks & Public Recreation Bobolink Hall Budget for 1971-72) 


Yourj Board submits the following report of the Director of Social Planning/ 
Comtrunity Development: 

"Background 


The Fraserview area and Bobolink Park in particular has had over the 
last 20 years quite a history of delinquency. In the last tv;o years 
the Department of Social Planning/Community Development has urged the 
co-operation of agencies and the community to work together to counter- 
act this problem. But because the various agencies did not have the 
resources or the responsibility to deal with this one problem to the 
exclusion of all else, little impact was made. 

This summer the antics of the youth were particularly troublesome 
tjo the community causing the formation of a citizens* co;-.:;.ittee which 
ppeared before the Official Traffic Commission, •'• 

'Ihe problem as it has been identified is similar in nature to those 
of the past in Riley Park and Cinrk Park. Therefore, a very particular 
a|nd concentrated approach is required before any significant change 
n the behaviour of Fraserview youth can be expected. 

Ftroposal 


in co-operation with the Boprd of Parks and Public Recreation, it 
is proposed to hire a mature but yourg skilled person in the area 
cf Youth and Recreation to work in the Bobolink Park are?.. 


The approach would be to identify the needs of the youngsters 
"nvolved, get the co-oporation of the Fraserview community advisory 
roup and the community agencies to help direct the activities of 
the majority of the youngsters, and to work specifically with those 
vho are persistently causing disruption in the rirea. 

The Rr creation Department has a small budget of $1,000 that is 
earmarked for programmes in the Bobolink Kail. In addition, the 
Idrector of Soci,-il Planninq would propose to tJse $4,000 from the Dept. of 
P/CD Putrcliase of Outside Services (POSIJJ) Account. Staff would "be hired on 

tjemporary basis by tlie Hoard of Parks and Public Recreation for a 

-month pc riod. Tlie staff person would be directly responsible to 
Marshal Smi th. Director of Recreation, Board of Parks and Public 
lecreation. Consultant services will be provided by Doug Purdy, 
Spring Street Co-ordina tor , Social Planning Department. These two 
departments would work co-operatively to provide the necessary guide- 
lines and support for the development of this programme on an interim 
basis . 


A petition requesting speed bumps on Hoylako Avcnuo from the 
Fraserview citi^cens into the Traffic Division of Mnglneorinq on 
June 18, 1971. On September 22, a dc^legation of the same citizt.'ns 
appeared before the Official Traffic Commission meeting. From 
this meeting came the following resolution: "Recommended that the 
Traffic Superintendent, City Engineer, Director of Social Planning/ 
Community Development in conjunction with the School and Parks 
Boards be requested to report to the next meeting of the Official 
Traffic Commission on the complaints set out by the delegation 
this day". This minute of the OTC was adopted by Council 
October 5, 1971. 

Cont'd. , . 
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En this type of programme it is essential to have money that will 
lelp the staff re-direct the interests of the youngsters. Such 
expenditures would include transportation, hiking and camping 
expeditions, arts and crafts, admissions, etc. It is proposed 
to use $1,000 of these monies to support this aspect of the programme. 


Cost 


Programme 


Budget Breakdown 


Dept. of SP/CD Purchase of Outside Services ( POSER ) A/C $4 , 000 

^arks Board 1971 - 1972 Bobolink Hall Budget 1,800 

already approved Ey Parks Board) 

Total $5,800 


This programme is similar in design to the Spring Street Project and 

s also likely to bo shareable under CAP. Therefore, net cost to 
tlhe City will be $2,900. This programme is exempted by the Federal Governmen 
for sharing under the Local Initiatives-Municipal Program since recoveries 
will be claimed under the Canada Assistance Plan. 

EvaluatioT 


Clause #2 Continued 


'r oqramne 


Recreation-Youth Worker © $800 per month 
for six months (includes fringe benefits) 


Total 


$4,800 
1,000 

$5,800 


This programme will be evaluated as to its success and the possibility 
cf its incorporation in part, into the regular Board of Parks and 
Public Recreation programming for the area. The needs of particular 
youngsters or groups will also be assessed as to the possibility of 
lecoming a part of the Spring Street Project when the new Director 
is hired on December 1, 1971. 

FECOMMENDATION 


Ihe Director of Social Planning/Community Development recommends that 
$4,000 from the Department of Social Planning/Community Development 
Purchase of Outside Services (POSER) Account in conjunction with the 
Board of Parks & Public Recreation be used to hire a Recreation- Youth 
Worker and provide a programme for the Bobolink Park Area for a six 
nonth period subject to the Board of Parks & Public Recreation agreement 
to add to their temporary staff in accordance with the foregoing 
proposal. 

Your Board submits the foregoing report of the Director of Social Planning/ 
cjommunity Development for Council CONSIDERATION. 

Purchase of Outside Services 
West End Public Opinion Poll 


Summary: This report recommends the expenditure of $2,975 of 
(POSER) funds primarily to finance a public opinion poll of West 
End residents, Th^r information obtained would be available for 
council consideration in conjmction with policy guidelines for 
the West End, A small portion of the above amount is recommended 
to support the efforts of the West End Community Council in staging 
a public informat^n day in cooperation with the opinion poll on 
December 4th, 1971'. 
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Clause #3 Continued 


Your Board submits the following report of the Director of Social 
Planning/Community Development . 

"The departments of Planning and Civic Development, Social Planning/ 
Community Development and the Engineering Department are presently 
preparing reports for Council consideration early In the new year — 
reports that will perhaps suggest significant alterations to the West 
End residential community. 

The existing planning Is being guided by three sources of information: 

(1) several social surveys and City Hall records telling us 
how many persons live In the West End; how many apartments 
they live In; how many drive their cars to work, etc. 

(2) the research of social scientists and experiences In other 
cities telling us what experiments In high density living 
seem to work and why others have failed . 

(3) the opinions of civic department and private agency 
personnel regarding the adequacy of their services and the 
feasibility of changing them. 

A fourth source of information, e.g. a fully representative opinion 
of West End residents, has not yet been gathered. The purpose of this 
survey is to gather this more broadly based information. The attitude 
of West End residents, more than anything else will ultimately determine 
the social and economic future of the West End. It is therefore, in 
the City's interest to be fully appraised of their views prior to 
recommending changes. 

Existing survey methods make a mass survey of public opinion possible 
at a reasonable cost. Such a survey could be carried out and analyzed 
by early January 1972. This representative public opinion will 
constitute an additional source of information for the consideration 
of Council in deciding on Policy Guidelines for the West End. These 
policy guidelines have been drafted by the Department of SP/CD and 
are presently being reviewed by various City officials. 

In addition, the West End Community Council in co-operation with 
other citizen groups have asked City support for a public information 
day (December 4) to further publicize the Collier Report. They 
require $275 to cover costs of special publicity and information 
displays (see the attached letter). Their plans are considered 
worthy of support independently, and in addition would be helpful 
for the purposes of the proposed public opinion poll. 

This survey is exempt from Manpower's Local Initiatives Program 
because it will likely be shareable federally under CAP. 


The Director of Social Planning/Community Development rdcaaBaaends 
that Council approve the expenditure of $2,9 75 from the Purchase 
>f Outside Services (POSER) account of the Department of Social 
Planning/Community Development to (a) finance a public opinion poll 
>f West End Residents costing $2,700; and (b) provide funds in the 
amount of $275.00 to assist the West End Community Council In operating 
in Information day. Funds are available in this account," 

ifour Board submits the foregoing report of the Director of Social 
Planning/Community Development for Council CONSIDERATION. 
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4. Thunderbird Neighbourhood Centre: 

Capital Costs and Progrcimme Expenses 


Summary: This report, for Council's consideration deals with two 
items regarding Thunderbird Neighbourhood Centre: 

1. new money in the amount of $11,826.87 to meet additional 
construction costs, funds which are available in the Parks 
Board Five Year Capital Plan for community facilities; 

2. allocation of programme funds perviously approved by Council 
in the amount of $10,900 to cover programming for the months 
of November and December. 


Your Board submits the following report of the Director of Social 
Planning/Community Development. 

"A sum estimated at $142,398.53 is required for the construction of 
Thunderbird Neighbourhood Centre located at 3375 East 8th Avenue. 

On June 15, 1971, City Council approved a recommendation of the 
Director of Social Planning/Community Development for a capital 
expenditure of $115,360 for Thunderbird Neighbourhood Centre with: 

$61,141 to be provided from the Parks Board Five Year Capital Plan 
allocation; and 

$54,219 to be provided by the Federal - Provincial partnership. 

On November 1, 1971, the Parks Board approved the expenditure of 
$27,038.53 to make up the difference between Council's allocation 
on June 15, 1971 of $115,360 and the estimated amount of $142,398.53 
required for construction of Thunderbird Neighbourhood Centre. 

An Elderly Citizens' Grant in the amount of $15,211.66 towards 
capital costs of the Centre has been approved by the Provincial 
Government. 

The balance of new money required is $11,826.87. There are funds 
available in the Parks Board Five Year Capital Plan to cover this 
amount. 

In the initial report of the Board of Administration on March 18, 
1971, Council recommended and approved: 'operating costs for 
staffing and programming in the Centre, on an annual basis, com- 
mencing September 1, 1971 and in an amount not to exceed $20,000 
in 1971.' 

The Parks Board and the Thunderbird Neighbourhood Centre Association, 
with the concurrence of the Director of Social Planning/Community 
Development, are seeking the approval of operating costs for 
staffing and programming in the area for the months of November and 
December, prior to construction of the building in the amount of 
$10,900. The Citizen's Association will be participating with the 
Parks Board staff in the hiring of staff and setting up of the progrcimme. 
The lack of recreational facilities in this area combined with the recent 
loss of Sunrise Community Hall by fire makes the need for programming 
in this area urgent. 

The Director of Social Planning/Community Development recommends 
Council approval for expenditure of $10,900 for Parks Board programme 
expenses for November and December." 

The Director of Finance submits the following report for Council's 
information and consideration when considering the above report of the 
Director of Social Planning/Community Development on the Thunderbird 
Neighbourhood Centre: 


Cont'd. 
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Clause #4 Continued 


"1. General 


The nature of the Thunderbird Neighbourhood Centre seems 
to be that of a small community centre, subsidiary to some 
extent, to the Hastings and Renfrew Centres. For purposes 
of comparing size, the Thunderbird Centre has a capital cost 
of approximately $150,000 compared to a range of $500,000 to 
$750,000 for a normal full scale centre. 

For large scale community centres the City's share of operating 
costs, per annum, is in the range of $60,000. The Park Board 
has estimated the operating cost for Thunderbird to be 
approximately the same, even though this has not appeared in 
any report to Council of which I am aware. 

2. Capital Cost 

The present request for additional capital funds to be provided 
by the City results from the normal problems of dealing with 
estimates prior to firm contract bids and can be expected from 
almost any type of project. The Federal and Provincial 
Governments are contributing considerable funds (total $69,430.66) 
toward the latest estimated total capital cost of $142,398.53. 
Park Board capital funds of $61,141 have already been approved 
by Council, therefore the report requests an additional allocation 
of Park Board Five Year Plan Funds (Community Centres) of 
$11, 826. 87. 

Note: If Council approves the report of the Director of 
Social Planning, then the allocation should not 
be $11,826.87 but should be for $20,000 as no 
provision has been made for furniture, ^estimated to 
cost approximately $10,000 (with $1,500 being 
provided elsewhere) . 


3. Operating Costs 

Also, in light of the fact that staffing, etc. , is unlikely 
to take place before December 1, I would suggest an amount 
of $8,650 for operating costs for staffing and programming for 
the balance of 1971 rather than the amount of $10,900. The 
source of funds would have to be from Revenue Surplus From 
Prior Years, subject to adjustment after the September budget 
review. 


Further to this, if Council approves the report of the Director 
of Social Planning, Council may wish to request that the Park 
Board submit a report to Council before the end of 1971 seeking 
approval prior to the 1972 budget of a continuation of the 
operating costs. The report should detail the operating costs 
prior to moving into the Centre (expected to be sometime in the 
Spring) , as well as detail the normal annual operating costs 
to be incurred when the Centre is occupied." 

Your Board submits the above reports of the Director of Social Planning/ 
Community Development and the Director of Finance for Council's 
CONSIDERATION. 

(Copies of a brief submitted by the Thunderbird Neighbourhood 
Centre Association are circulated for Council's information.) 


EQR ADOPTION SEE PA6E(S)..-:?.I~— 
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BUILDING AND PLANNING MATTERS 


INFORMATION 


1. Proposed Senior Citizens' 

Housing Project; Kitsilano 

At the meeting of Council on November 16, 1971, His Worship the Deputy 
Mayor referred to a Kitsilano project for senior citizens and instructed 
the Board of Administration to report to the next meeting on the status 
of the matter. 

Your Board submits the following report of the Director of Planning 
and Civic Development: 

"Council's resolution on this project calls for the location of 
a site or sites for a highrise senior citizens' housing project 
in the Kitsilano area. The Department has studied possible 
locations, having in mind considerations such as probable 
acceptability by the senior governments and the minimizing of 
displacement of people by the assembly of a site. 

There has been considerable interest in this project by 
organizations and individuals in the area. Staff of the 
Department of Planning and Civic Development and the Department 
of Social Planning/Community Development have met with 
representatives of these groups. A further meeting is planned 
later this month when it is hoped that their views will be 
sufficiently identified to allow them to be included in a 
recommendation for a specific site." 

Your Board submits the foregoing report of the Director of Planning 
and Civic Development for the INFORMATION of Council. 


FOR ADOPTION SEE PAGE(S) 
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(FINANCE - 1) 


FINANCE MATTERS 


CONSIDERATION 

1. National Council of the Metropolitan Opera; 

Grant Equal to Rental of Queen Elizabeth Playhouse 

The National Council of the Metropolitan Opera, in a letter 
dated October 26th advises that The Western Canada Auditions will 
be held in the Queen Elizabeth Playhouse on Sunday, February 13, 1972. 

The Organization is requesting a grant equal to the rental 
of the Theatre ($130.00). 

The Organization advises that all its expenses are paid by 
donated funds; judges, accompanists and other workers donate their 
services. The public is invited free of charge to the auditions. 

Your Board notes that Council has approved a grant to this 
Organization in the full amount since 1964. 

Your Board submits the foregoing request for the CONSIDERATION 
of Council. 

(Copies of the letter from the National Council of the 
Metropolitan Opera are submitted to members of Council.) 


RECOMMENDATION 

2 . Impounding By-law No. 3519 

The Corporation Counsel reports as follows; 

"The current towing contract with Buster's Auto Towing Service 
Ltd. provides for an increase in private towing rates for impounded 
vehicles from $7.00 to $8.00 for the year commencing December 4, 1971 
and ending December 3, 1972, and thereafter the rate to be $9.00. 

To provide for the increase in this rate and other towing rates 
as provided for in the contract, I have prepared and submit herewith 
for approval of Council a by-law to amend the Schedule of Rates to 
the Impounding By-law No. 3519. This By-law shall take effect on 
December 4, 1971 when passed." 

Your Board RECOMMENDS that the foregoing report of the 
Corporation Counsel be approved. 

(Copies of the proposed by-law are circulated for information) 

3. City Clerk's Office — Archives Division; 
Statement of Purposes and Objectives 

The City Clerk has reported as follows ; 

At my request the City Archivist has prepared a "Statement of 
Purposes and Objectives" relating to the new City Archives. A 
copy of this document is circulated for information. Mr. Watt, 
in his submission has givan a brief historical background and an 
examination of the current situations with regard to public 
records of the City and the existing collection in the City 
Archives, 


Cent 'd. 
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Clause No. 3 (cont'd.) 


In his submission the City Archivist has detailed a series 
of proposals which both he and I feel will be the major concerns 
of the division for at least five years. These proposals deal 
with public records, non-official records, services and 
relationships with associated institutions both Civic and non-Civic. 

Following adoption of a set of purposes and objectives 
Council will receive reports from time to time dealing with such 
matters as preparations for removal of the Archives to the new 
building, furniture for the new building and staff requirements, 
etc. 

I have considered the matter of a name for the building 
having regard to previous resolutions of Council and as a tribute 
to the dedicated efforts of the late Major Matthews would suggest 
the City Archives complex be named "Matthews Building". 

Accordingly I would recommend as follows: 

(a) The statement of purposes and objectives of the Archives 
Division as detailed in the submission from the City Archivist 
dated October 1971 be approved. 

(b) The building housing the Archives of the City of Vancouver 
be named "Matthews Building" as a tribute to the late Major 
James Skitt Matthews. 

Your Board RECOI-IMENDS the foregoing report of the City Clerk 
be approved. 

4, Re-allocation of Staff, Vancouver Public Library 


The Director of Personnel Services reports as follows: 

"At its meeting on October 20th, 1971, the Vancouver 
Public Library Board approved the following recommendations 
of the Systems Analyst (Library) and the Library Head of 
Personnel: 

• RE : Re -al location of Staff 

Following a review of staff requirements with various 
branch and division heads, the Systems Analyst (Library) 
and the undersigned recommend that certain regular, full 
time positions be abolished and replaced with a lesser 
amount of part-time hours to permit an increase in 
complement in divisions where the present staff is insuf- 
ficient to cope with an increased work load. The proposed 
re->allocation of staff hours and funds is attached. 

It is noted that changes will be made as positions are 
vacated. In due course, the adjusted hours will be re- 
viewed to ascertain whether any further refinements are 
necessary. 

The recurring annual savings of this recommendation at 
1971 rates is approximately $75.00. 

The Vancouver Public Library Staff Association, Local 

.391, is in agreement in principle with this recommendation. 


I 


Board of Administration, November 19, 1971 


(FINANCE - 3 


Clause No. 4 (cont'd.) 


SUMMARY 


KERRISDALE 


Abolish 

1 regular position 


Establish 

28 part-time hours 

per week 


Classification 


Effective Date 


Library Clerk II 
Pay Grade 9 
($398-472 mo.) 

Library Clerk II 

Pay Grade 9 

($2.61 - $3.10 hr . ) 


When Vacated 


When Filled 


DUNBAR 
Abolish 

1 regular position 


Establish 

16 part-time hours 

per week 


Library Clerk II 
Pay Grade 9 
($398-472 mo.) 

Library Clerk 11 
Pay Grade 9 
($2.61 - 3.10 hr.) 


When Vacated 


When Filled 


SOUTH HILL 


Abolish 

1 regular position 


Library Clerk 11 When Vacated 
Pay Grade 9 
($398-472 mo.) 


Establish 

14 part-time hours 

per week 


Library Clerk II When Filled 

Pay Grade 9 

($2.61 - $3.10 hr.) 


Establ ish 

3 part-time hours 

per week 


Library Clerk I 

Pay Grade 4 

($2.14 - $2.51 hr.) 


When Filled 


COLLINGWOOD 
Abolish 

1 regular position 


Library Clerk II 
Pay Grade 9 
($398-472 mo.) 


When Vacated 


Establish 

32 part-time hours 

per week 


Library Clerk II 
Pay Grade 9 
($2.14 -$2.51 hr.) 


When Filled 


KITSILANO 
Abolish 

6 part-time hours 
per week. (36 weeks 
per annum) 

Abol ish 

1 regular position 


Establish 

35 part-time hours 

per week 


Librarian I 

Pay Grade 21 

($4.42 - $5.29 hr . ) 


When Vacated 


Library Clerk II 
Pay Grade 9 
($398-472 mo.) 

Library Clerk II 
Pay Grade 9 
($2.61 - §3 .10 hr. ) 


When Vacated 


When Filled 
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KITSILANO (cont'd.) 
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Establish 
9 part-time hours 
per week (36 weeks 
per annum) 

OAKRIDGE 
Abolish 

1 regular position 


Establish 

25 1/2 part-time 

hours per week 


GENERAL eOLLECTION 
Abolish 

6 1/2 part-time hours 
per week 

Abolish 

1 regular position 


Establish 

25 part-time hours 
per week 

CIRCULATION 


Establish 

35 part-time hours 
per week 


HISTORY & SOCIOLOGY 
Establish 

1 regular position 


Library Clerk I 

Pay Grade 4 

($2.14 -$2.51 hr.) 


When Filled 


Library Clerk II 
Pay Grade 9 
($398-472 mo.) 

Library Clerk II 

Pay Grade 9 

($2.61 - $3.10 hr.) 


When Vacated 


When Filled 


Library Clerk II 

Pay Grade 9 

($2.61 - $3. 10 hr . ) 

Library Clerk I 
Pay Grade 4 
($326-382 mo.) 

Library Clerk I 

Pay Grade 4 

($2.14 - $2.51 hr.) 


When Vacated 


When Vacated 


When Filled 


Library Clerk II 
Pay Grade 9 
($2.61 - $3.10 hr. ) 


Library Clerk II 
Pay Grade 9 
($398-472 mo.) 


When Filled 


When Filled 


CATALOGUE 


Establish Library Clerk I When Filled' 

4 part-time hours Pay Grade 4 

per week ($2.14 - $2.51 hr.) 


I have discussed these recommendations with the Co-ordinator 
of Data Processing and Systems who is in agreement. I endorse 
this report and recommend that it be adopted." 

Your Board RECOMMENDS that the foregoing recommendations of the 
Director of Personnel Services be approved. 

(A detailed statement on the hours and cost is circulated for 
information . ) 


I 
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CONSIDERATION 


5 . Grant Request Equal to Taxes ($1,410.00) - Central City Mission 

Your Board submits the following report of the Director of 
Social Planning/Community Development: 

"On September 21, 1971 Council adopted the Board of Administration 
report recommending against a grant equal to taxes to Central City 
Mission for two youth homes owned by Service Clubs and operated by 
the Mission. The two reasons for the recommendation of the Director 
of SP/CD were as follows: 

ij Per diem rates paid by the Children's Aid Society for 

residents placed in the Mission's Youth Homes are more than 
adequate to cover their operational costs, including 
payment of taxes. 

2) The Mission has a healthy investment portfolio yielding an 
annual interest of some $41,000. 

On September 27, the Director of SP/CD received a letter from 
Mr. Stanley Higgs, Executive Director, Central City Mission, 
stating the conclusion reached was 'based on erroneous information'. 
Mr. Higgs says that for the current year per diem rates paid by the 
Children's Aid Society had to be augmented by funds from other 
sources in the amount of $52,979 and that interest on invested incxsme 
was $16,000 not $41,000. The same report shows the market value of 
the Mission's investment portfolio at $250,000 about 80% of which are 
guaranteed investment certificates due to various dates between 1971 
and 1974. 

It is the opinion of the Director of SP/CD and supported by 
officials of the Provincial Department of Rehabilitation and Social 
Improvement that per diem rates should cover operational costs. That 
is the purpose of establishing a 'per diem'. If such rates are not 
adequate they should be renegotiated rather than seek funds else- 
where . 

Mr. Higgs requests 'the opportunity of explaining the position 
of the Central City Mission to Council'." 

Your Board submits the report of the Director of SP/CD to Council 
for its CONSIDERATION. 

(Copies of the letter from Central City Mission are circulated 
for information.) 


f OR ADOPTION SEE PAG£(SJ....|f f ; 
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BOARD OF ADMINISTRATION 
PERSC»JNEL MATTERS 
SUPPLEMENTARY REPORT NOVEMBER 19. 1971 

RECOMMENDATION ; 

1 , Auto Allowance - Engineering Technicians - Materials Branch 
The City Engineer reports as follows: 

"On December 18th, 1970, Council approved a report on granting 
Auto Allowance for five regular Engineering Technicians and eight 
temporary Engineering Technicians, 

From the experience over the past year, it has been found that 
two more allowances are required for the best use of the twelve 
regular men. The other men have alternative transportation by 
assigned or borrowed City vehicles. 

Also, because of vacations, etc, the men are rotated into 
different jobs during the year. To retain flexibility, it is 
requested that the twelve regular men be authorized for auto 
allowances with the proviso that only seven be on at any one time. 

No change is required in the Auto Allowance Budget, because 
the limitation of five allowances has restricted the mileage run 
to a lower level than budgetted for, and because some redistribution 
of workload between inspectors will control the increase in mileage 
I due to the extra allowances, 

I recommend that twelve regular Engineering Technicians be 
granted Auto Allowance at the regular monthly rate with the proviso 
that only seven be on at any one time," 

Your Board RECOMMENDS the above report of the City Engineer be 
adopted , 

2, Closing of Civic Offices - December 24, 1971 

The Director of Personnel Services reports as follows z 

"In past years, it has been the practice to close Civic Offices 
and Yards to the public at noon on the last working day before 
Christmas, all employees being required to vacate such buildings 
and yards not later than 3z30 p,m, 

I recommend that, in accordance with past procedure, the Civic 
Offices and Yards under the control of the Council be closed to 
the public at noon on Friday, December 24, and that all 
employees concerned be required to be out of the buildings and 
yards at no later than 3z30 p,m. Arrangements for those employees 
who perform a service, such as garbage collection, bridge tenders, 
etc, and for those employees on other than day shift, will be 
made departmentally. 

This is an arrangement peculiar to December 24, and is not in 
the nature of a statutory holiday," 

Your Board RECOMMENDS that the foregoing recommendation of the 
Director of Personnel Services be adopted. 


FOR ADOPTION SEE mi[S).MJli 
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BOARD OF ADMINISTRATION 

PROPERTY MATTERS 


NOVEMBER 19. 1971 


:[NFORMATION 


Demolitions 


'jChe Supervisor of Property and Insurance reports as follows: 

"I have received and opened quotations from various contractors 
for demolition of the structures listed below and have awarded 
the contracts to the low bidders as noted: 


Property 


\\i\h-\\$2. E. Cordova 
!5t. , Lots 10 & 11 , 
]Jlk. 57, D.L. 196 

ll.62 E. Cordova St. 
:jot 13, Block 57, 
:).L. 196 

'^332 Windsor St. 
ijot 18, Block 12, 
D.L. 668-670 


The above contracts have been confirmed by the Board of 
Administration and are reported to Council for Information." 

:rour Board submits the matter to Council for INFORMATION. 


CONSIDERATION 


Pro.ject 


Hostel for 
Sing-le Men 


Hostel for 
Single Men 


Future 37th 
Avenue 
Widening 
Special B/A 
report, R/C 
Oct. 5, 1971 


Successful 
Bidder 

J. Olar 


City to 
Pay 


Code 
No. 


$1 ,300.00 531-1251 


Paul Bulych $ 395-00 531/1251 


Paul Bulych $ 325-00 561/2901 


Sale - Senior Citizens' Development 
S/S 11th Avenue between Woodland and. 
Clark Drives 


Che Supervisor of Property and Insurance reports as follows: 


"An application to purchase Lot 30 Sub. D, Block 160, 
D.L.. 26L|.A, Zoned RT-2 - Two Family Dwelling District 
City Lot for development of non-profit Senior Citizens' 
housing has been received from the B.C. Housing Foundation. 
This Foundation presently operates non-profit Senior 
Citizens' facilities across the land from the property 
proposed for purchase, and intend to operate both sites on 
a joint basis. 


. . Continued 
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The City-owned property has approximately 182 feet of frontage and ie 
approximately 110 feet deep. It is bisected at an angle by a 20 foot ease- 
ment accommodating the Old China Creek trunk sewer. A major portion of the 
site also contains approximately 20 to 30 feet of fill. 

The offer to purchase from the B.C. Hotising Foundation is subject to them 
being permitted to construct over the existing easement. The Qreater 
Vancouver Sewerage and Drainage District have advised that they will very 
likely permit such construction, subject to approval of the plans. 

The Director of Planning favours the sale of this site to the B.C. Housing 
FoTmdation for non-profit Senior Citisens acconmodation, subject to the fol- 
lowing conditioas: 

(a) approval of a development permit; 

(b) that a right of way in favour of the Qreater Vancouver 
Sewerage and Drainage District be reserved over Lot 30 
to acconmodate the existing trunk sewer; 

(c) that prospective pxurchasers first satisfy themselves 
with respect to soil conditions. 

It is the policy of City Council to sell land to non-profit Senior Citizens* 
Societies on the basis of the assessed value for general purposes of the 
land as if subdivided. The B.C. Housing Foundation have advised they are 
prepared to meet this price, less an amount idiich would be equal to the 
cost of test holes and piling, and other expenses in construction required 
as a result of the soil instability. In this respect, they have provided a 
letter from the architects stating the additional construction costs to be 
approximately $7,000.00. This estimate has been confirmed as being reason- 
able, by qualified staff of the City Engineer's Department. 

The 1971 assessment of this site for general purposes is $29t27U.OO. This 
value does not, however, reflect the easement and soil conditions existing 
on the land. 

CONSIDERATICW t 

(a) The sale of Lot 30, Sub. D, SLock 160, D.L. 26UA to the B.C. Housing 
Foundation for construction of non-profit Senior Citizens* housing 
acoomiodation; 

(b) that the sale price for the site be the 1971 assessed vmlw for 
general purposes of $29,27U>00, less an estimated additional cost of 
construction of $7,000.00. 

In the event that Council gives the request of the B.C. Housing Foundation 
favourable consideration, it ie RECOMMENDED 


that tha property be sold to the Foundation la the aaoiBit of $22,27U.OO on 
City Terms at 9JK, subject to the following conUtions: 

(a) the B.C. Housing Foundation being permitted construction over the Qreater 
Vancouver Sewerage and Dralxiage District easement situated on the lot; 

(b) approval of a development permit; 


. . Continued 
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Clause No. 2 (Continued) 

(c) that a right of way in favour of the Greater Vancouver Sewerage and 
Drainage District be reserved over Lot 30 to accoonodate the existing 
trunk sewer J 

(d> that prospective purchasers first satisfy themselves with respect to 
soil conditions; 

(e) that the Foundation grant the City an option to repurchase the site at 
the net sales price in the event construction does not coesmence within 
l8 months of Council's approval; 

(f ) the Foundation grant the City an option to repurchase the site at the 
sales price in the event the site is used for other than non-profit 
Smior Citizens* acconnodation, such option to run for a period of 20 
years fnsn the date of Council's approval of sale. 


Your Board submits the foregoing report of the Supervisor of Property 
ind Insurance to Council for CONSIDERATION. 


3. Sale of City Property - S.E. Corner, 

Ceimbie & G-eopgia Ste, Sandman Motor Inn 
(Vancouver) Ltd. 

The Supervisor of Property and Insurance reports as follows; 

"A letter dated August 2nd, 1971 addressed to the Mayor and Council has been 
received requesting a direct sale to Sandman Jbtels without the usual call 
for tenders, of City-owned Lots 1, 2 and 3, Block 58, D.L. 5Ul, situated at 
the South-east comer of Cambie and Georgia Streets. Alternatively, the 
Company has asked for the right to meet the highest acceptable bid in the 
event the lots are advertised for sale. 

The Conq}any had plans to build a motor hotel of approximately 119 units on 
property it owned in Block 56, D.L. 5Ul. However, these plans were frus- 
trated by the expropriation of the property by the Federal Government, and 
the Conpany is now seeking a new site to enable them to proceM with their 
plans and take advantage of financial commitments. 

The Gity-owned property in question consists of three lots with a total 
width of 75 feet fronting on Cambie Street and a depth of 120 feet flanking 
Georgia Street. Immediately to the East, on the other side of an inter- 
vening lane, the City owns six small lots, having a total width of 120 feet 
fronting on Georgia Street and a depth of 50 feet flanking Beatty Street. 
These two sites are in a choice location, being in close proximilgr to the 
downtown shopping area, the Queen Elizabeth Theatre, the new C.B.C. and 
Federal buildings and adjacent to the new Viaduct. 


All the lots have been withheld from sale for many years pending determin- 
ation of highway and other civic requirements. The reservations have now 
been lifted and details regarding the release of the lands have been com- 
pleted. 

It has for many years been the City's policy to advertise and call for 
tenders on City-owned property which has been released for sale. This has 
been considered to be the best way to announce the proposed sale of public 
property in order to reach as many interested persons as possible. In ad- 
dition, those persons who have specifically requested to be notified of the 
proposed sale of a particular piece of property are advised that the pro- 
perty is to be placed on the market. It is in keeping with this policy 
that the Director of Planning has reccnunanded that these sites be adver- 
tised for sale and bids called for in the usual manner. 


Continued 
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(Ilause No. 3 (Continued) 

As these sites have been released for sale, o\ir normal procedure is to 
place advertisements in the two local newspapers stating the conditions of 
sale stipulated by the Director of Planning, and to notify those persons 
and firms who have shown a keen interest in the sites, and \itio have re- 
quested that they be advised vdien the lots are placed on the market. 

On the basis of the foregoing there would appear to be no special circum- 
stances existing to support a proposal for a direct sale to the Company. 

The request of the Company is presented to Council for its CCNSIDERATICW . 

A further letter from Sandman Mbtels has been received by the City Cleric 
requesting the privilege of having a representative of the Company appear 
before Council on this matter." 


Tour Board submits the foregoing report to Council for its CONSIDERATION. 

delegation Request - Sandman Motor Inn (Vancouver) Ltd. 

■jetters circulated - Sandman Motor Inn (Vancouver) Ltd . 

August 2nd & 6th, 1971 


FOR ADOPTION SEE PAGE(S).ii 
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November 15, 1971 

A meeting of the Standing Committee of Council on General 
Purposes was held on Monday, November 15, 1971, in #1 Committee 
Room, third floor. City Hall, at approximately 2:00 p.m. 

PRESENT : Alderman Broome (Chairman) 

His Worship the Mayor 

Aldermen Adams, Bird, Hardwick, Phillips, 
Rankin, Sweeney and Wilson 

ABSENT: Alderman Calder (Illness) 

Alderman Linnell (Illness) 

CLERK: D. Scott 


The following recommendations of the Committee are submitted to 
Council for consideration. 

RE COMMEN DAT I ON S 

1. Use of Capilano Stadium 

At the last meeting of the Committee, delegations were heard and 
consideration of the matter was set aside to a subsequent meeting of 
the Committee. 

Two communications were before the Committee, one from the 
Kitsilano Ratepayers' Association urging that the Capilano Stadium be 
turned over to the Park Board for management and one from the Chairman 
of the Riley Park Area Council urging that the Stadium Gallery Project 
be continued. 

Mr. Egan advised he had met with the staff of the Park Board and 
the Art Gallery and the latter has indicated that it will only require 
one-half of the space in the Stadium. The Art Gallery has further 
indicated that it would be willing to relinquish its lease with the 
City prior to its termination on the condition a satisfactory agreement 
can be worked out between the Park Board and the Art Gallery. 

Commissioner Sandy Robertson, Chairman of the Park Board, Mr. A. 
Emery, Director of the Vancouver Art Gallery, and Mrs. H. Giffin of 
the Riley Park Area Council discussed the proposed use of the Stadium 
with the Committee. Commissioner Robertson assured the Committee they 
would work in co-operation with the Art Gallery to accommodate its 
programs until early Spring, however, after that time renovations 
would be made inside the Stadium and then only some of the programs 
could be accommodated and additional space elsewhere would likely be 
required until the Riley Park Community Centre is completed. Mr. 
Robertson stated they would be able to accommodate the summer soccer 
programs in 19 72, but winter soccer could not be accommodated until 
the drainage system is completed. 

After considerable discussion it was 

RECOMMENDED 

(a) that the City turn Capilano Stadium over to the Park Board for 
care and management as soon as possible or not later than the 
expiry date of the lease with the Vancouver Art Gallery on the 
financial basis which was set out by the Chairman of the Park 
Board at the last meeting of this Committee. 
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Clause 1 continued 

(b) that the Stadium operation shall be under the Recreation Branch 
of the Board of Parks and Public Recreation. 

(c) that the communications from the Kitsilano Ratepayers' Association 
and the Riley Park Area Council be received. 


2. Condition of 4500 Block Ontario Street 

and Security at Capilano Stadium Property 

The Vancouver City Council on November 9, 1971, had before it the 
following report of the Board of Administration, Works and Utility 
matters dated November 5, 19 71: 

"At the Council Meeting of August 31, 1971, the City Englne«r 
was requested to report to Council on the condition of curbs, gutters 
and pavement for the 4500 Block Ontario Street, boulevard maintenance and 
perlflieter security of the Stadlun property and the following report Is 
submitted: 

'The 4500 Block Ontario Street between East 29th and East 30th 
Avenues Is presently lacking curbs, gutters and permanent asphalt pavement. 
There Is a permanent concrete sidewalk on t^e east side fronting private 
residences and a temporary screenings walk on the west side alongside the 
Stadium property. In response to a petition from Mr. Pruden, et al, on 
this subject dated August 23, 1971 a Local In^rovement petition form for 
curbs and pavement waa sent to Mr. Pruden on September 14, 1971. If this 
petition la returned sufficiently signed before the end of January, 1972, 
the project will be advanced to a Court of Revision in May for construction 
during the susmar of 1972. On completion of this section, Ontario Street 
between East 29th and 33rd Avenues forming the east perimeter of the Stadium 
will be conqiletely Improved. 

■Melrose Avenue Is the north perimeter Street of the Stcdltna 
between Ontario Street and Midlothian Avenue. It Is not Improved by curbs, 
sidewalks or peirmanent pavement. Its strip pavement Is in good condition 
and requires little maintenance. The Improvement of this street by installation 
of curbs, gutters and permanent pavement could be initiated by the City at 
an estimated cost of $28,000. As this street is bounded on the north side 
by Hlllcrest Park, the total cost of this Improvement would be borne by the 
City. 

The maintenance of street boulevards is left largely to the 
abutting property owners. Where they are not so maintained. City forces 
scythe the grass or other growth as necessary to restrict the growth. 
Boulevards on the west side of Ontario Street adjoining Capilano Stadium 
have been receiving this limited maintenance from City street crews. 

The Stadium property is not bounded by any form of security 
fencing. The Stadium itself is enclosed by a timber hoarding which has been 
breached in places. The parking areas surrounding the Stadium are however, 
outside this hoarding and are freely accessible, having an old post and wire 
rope railing around the perimeter of the property. The access crossings into 
the parking area are without gates. See attached Drawing No. GD 576. 

An area of the parking lot between Ontario Street and the Stadlun 
structure and largely south of 30th Avenue is to be the site of an 84 car 
parking lot to be constructed and controlled by the Park Board to provide 
additional parking for Riley Park on the east aide of Ontario Street. This 
development will provide a screen planting on the west side of Ontario Street 
to a point just north of 30th Avenue. 

The security of the property could be Improved by one of the 
following alternative methods: 
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Clause 2 continued 


(a) To provide optimum security to the property, a security fence 

could be erected on the perimeter of the property consisting of 
a 6 ft. high chain link fence with barbed wire strands at the to|' 
and gates at the entrances to the parking areas. The cost of 
such a fence is estimated to be $20,000.00. 


(b)ln order to restrict the free use of the extensive parking 

area and Its abuse by dragsters, a timber curb and reflectorlzed 
posts could be Installed across the two entrances of Melrose 
Avenue and also across the parking area between the north-east 
comer of the Stadium and the north property line. This would 
seal off the parking area north and west of the Stadium to 
vehicles but leave the parking area on the north-east side of 
the Stadium with sufficient and freely accessible parking for 
use of patrons of the Art Gallery presently using the Stadium. 
The existing post and wire rope railing is in disrepair and 
should be restored also. The estimated cost for this work is 
$3,500.00. 

This would not increase the security of the Stsdium, but vould 
eliminate abuse of the parking area by vehicles. 

There are no current plans for renovation or major redevelopment 
of the Stadium, its appearance therefore is likely to remain the same for 
S}ne time. In order to screen this property from the residents of the subject 
block the following improvements may be adopted: 


A tall evergreen screen planting could be installed on the west 
side of Ontario Street from East 29th Avenue extending approximately 
300 ft. south to Join the screen planting proposed by the Park 
Board. The cost of such a screen planting is estimated to be 
$4)00.00. 

In order to screen the entire area from the perimeter streets a 
4 ft. high ridge of soil could be placed at the property lines 
common to the perimeter streets, excepting the length to be 
landscaped by the Park Board. This ridge could then be landscaped 
with ground cover and shrubbery. The cost of this development is 
estimated to be $25,000.00.' 

Your Board submits the above report of the City Engineer for 
doundl's information.'* 

Council at that meeting passed the following motion: 

"THAT Clause 10 of the report of the Board of Administration 
(Works and Utility matters) , dated November 5, 1971, be 
referred to the Standing Committee on General Purposes, 
together with Alderman Hardwick's motion, for consideration 
when the Committee is studying the question of the use of 
the Stadium." 

Alderman Hardwick's motion which was referred reads as follows: 

"THAT action be taken to proceed to improve the boulevard 
on the Ontario Street side of the Capilano Stadium in 
conjunction with the Park Board in its development of the 
proposed parking lot; 

FURTHER THAT planting referred to in this Board of 
Administration report, between 29th and 30th Avenues, 
be included in the new Winter Works Program." 


1. 


2. 
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Clause 2 continued 

Commissioner Ryan reviewed the report for the information of the 
Committee and it was 

RECOMMENDED 

(a) that the report of the Board of Administration, Works and Utility 
matters dated November 5, 1971, entitled 'Condition of 4500 Block 
Ontario Street and Security at Capilano Stadium Property' be 
referred to the Board of Administration in consultation with the 
Board of Parks and Public Recreation and that this Committee 
indicate it believes Ontario Street, i.e.. Item 1 on the second 
page of the report, should be given priority. 

(b) that the Board of Administration report back on the source of 
funds. 

(c) tliat the improvement of Melrose Avenue be proceeded with. 


3. Steel Scaffolding: 
Capilano Stadium 

Council on November 9, 1971, referred the following report of the 
Board of Administration, Finance matters dealing with steel scaffolding 
at Capilano Stadium to this Committee: 

t 

"The City Purchasing Agent and Building Inspector report as follows: 

'Bleacher seats in the Capilano Stadium have been dismantled 
due to the deteriorated condition of the wood plank seats. 
The steel framework is, however, still in serviceable con- 
dition, but because of the limited market for bleachers, we 
believe that only scrap value would be offered for this 
material. We estimate the scrap value to be approximately 
$500.00. 

There are holes in the fence near where the material is 
stacked, and we fear that unless it is removed very soon, 
much of it will be stolen. 

The Board of Parks and Public Recreation have indicated that 
they can make good use of the material within the parks system, 
and are prepared to assume responsibility for the security and 
removal of the material.' 

Your Board RECOMMENDS that this material be turned over to the Board of 
Parks and Public Recreation for its estimated scrap value of $500. CO." 

After due consideration, it was 

RECOMMENDED that the steel scaffolding be turned over with the other 
Stadium equipment to the Park Board for its care and management. 


The meeting adjourned at approximately 3:00 p.m. 


* * * * * 
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A Regular meeting of the Council of the City of Vancouver was 
held on Tuesday, November 30, 1971, in the Council Chamber, at 
approximately 9:30 a.m. 

PRESENT ; His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, Hardwick, 
Linnell, Phillips, Rankin, Sweeney and 
Wilson . 

CLERK TO THE COUNCIL : R. Thompson. 

PRAYER The proceedings in the Council Chamber were opened with 

prayer . 

'IN CAMERA' MEETING 

The Council agreed to an 'In Camera' meeting later this day. 

ADOPTION OF MINUTES 

MOVED by Alderman Hardwick, 
SECONDED by Alderman Linnell, 

THAT the Minutes of the Special Council meeting (Public Hearing) , 
dated November 22, 1971, be adopted. 

- CARRIED. 

MOVED by Alderman Hardwick 
SECONDED by Alderman Linnell, 

THAT the Minutes of the Regular Council meeting (including 'In 
Camera'), dated November 23, 1971, be adopted. 

- CARRIED. 

COMMITTEE OF THE WHOLE 


MOVED by Alderman Adams, 
SECONDED by Alderman Broome, 

THAT this Council resolve itself into Committee of the Whole, 
His Worship the Mayor in the Chair. 

- CARRIED. 

UNFINISHED BUSINESS 

DELEGATION MATTERS 


It was agreed to defer the following matters pending the 
hearing of delegations later this day: 

(a) Vancouver Art Gallery Re: Additional Grant Requests 

(see Pages 8 and 9) 

(b) Christ Church Cathedral Re: Preservation of the 

Cathedral (see Pages 9 and 10) 
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COMMUNICATIONS OR PETITIONS 

1. (a) and (b) Proposed Provincial 

Building: Block 61 - Town 
Planning Commission 

The Council noted communications, dated November 19 and November 
26, 1971, from the Vancouver Town Planning Commission, setting out 
resolutions expressing concern regarding the proposed Provincial 
building development on Block 61. It is asked that the government 
make plans available to the public as soon as possible. The Com- 
mission also sets out its strong views against the Provincial practice 
of not following normal development permit procedures respecting de- 
velopments in Vancouver . 

MOVED by Alderman Wilson, 

THAT this whole matter be tabled until later this day. 

- CARRIED. 

(See pages 7 and 8) 

2. December 27, 1971, and Vancouver 
Civic Employees Union Members 

A communication was received from the Vancouver Civic Employees 
Union, asking the Council to declare Monday, December 27, 1971, as 
a holiday for the City employees represented by this Union, since 
Boxing Day falls on Sunday. 

MOVED by Alderman Wilson, 

THAT employees in the following groups under the direct control 
of City Council be granted a holiday on Monday, December 27, 1971: 

1. Staff covered by the Collective Agreements between the 
City and the Canadian Union of Public Employees, 

Local 1004. 

2. Group II Employees under Schedule A of the Collective 
Agreement between the City and the Vancouver Fire 
Fighters, other than Fire Alarm Operators. 

3. Staff covered by the Collective Agreement between the 
City and I.A.T.S.E., Local 118. 

AND FURTHER THAT the employees covered by the Collective Agree- 
ments between the Canadian Union of Public Employees, Local 1004, and 
the Vancouver Board of Parks and Public Recreation, (including Life- 
guards), be granted a holiday on Monday, December 27, 1971, under the 
same terms as other employees covered by this resolution, subject to 
the approval of the Vancouver Board of Parks and Public Recreation; 

AND FURTHER THAT civic offices and yards will be closed to the 
public all day on Monday, December 27, 1971. 


- CARRIED. 
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COMMUNICATIONS OR PETITIONS (cont'd) 

3 . Vancouver Welfare 
Rights Organization 

MOVED by Alderman Calder, 

THAT, pursuant to a request from the Vancouver Welfare Rights 
Organization, permission be granted for this organization to speak 
to Council later this day in connection with the Standing Committee 
Report on Health and Welfare relative to new social allowance rates. 

- CARRIED. 

(See pages 10 and 11) 

4. Fire Zone No. 2 and Development 
1800 block West 3rd Avenue (Margaz 
Enterprises (1968) Limited) 

MOVED by Alderman Linnell, 

THAT, pursuant to the request received from Margaz Enterprises 
(1968) Limited, permission be granted to this company to appear 
before Council, when the Board of Administration report dealing with 
this particular developer's problem at 1848 West 3rd Avenue, is 
received, with particular reference to the prevailing fire zone re- 
gulations in that area. 

- CARRIED. 

5. Twenty-five years' 
Service: Firemen 

His Worship the Mayor reported that a large number of firemen 
have attained their twenty-fifth year of civic service in the depart- 
ment . 

MOVED by Alderman Bird: 

THAT the Vancouver City Council records its appreciation to 
the Firemen who are eligible for recognition of twenty-five years of 
service in the Vancouver Fire Department; 

AND THAT His Worship the Mayor be requested to suitably convey 
this recognition for the excellent and efficient services rendered by 
these Firemen during this period of time. 

- CARRIED. 

BOARD OF ADMINISTRATION AND OTHER REPORTS 
A . General Report, November 26, 1971 . 
Works and Utility Matters 


MOVED by Alderman Linnell, 

THAT Clauses 1 and 2 of the Board of Administration report 
(Works and Utility Matters), dated November 26, 1971, be adopted. 



- CARRIED. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued ) 
A . General Report, November 26, 1971 (cont'd) 
Social Service and Health 


MOVED by Alderman Linnell, 

THAT the report of the Board of Administration (Social Service 
and Health), dated November 26, 1971, be adopted. 

- CARRIED. 

Harbours and Parks Matters 


Jericho Beach Property 

MOVED by Alderman Broome, 

THAT the report of the Board of Administration (Harbours 
and Parks Matters), dated November 26, 1971, be adopted. 

- CARRIED. 


At this point. Alderman Wilson and Alderman Phillips endeavored to 
submit separate matters regarding an additional 38-acre site in the 
area and being requested for park purposes. However, His Worship 
the Mayor ruled such items were not in order at this consideration. 
Alderman Sweeney challenged the ruling of the Chair. The question, 
therefore, was: 

'Shall the Chair be sustained?' 

On vote, the Chair was sustained by the required majority, and the 
ruling of His Worship the Mayor therefore confirmed. 


Building and Planning Matters 

Georgia Viaduct Replacement 
East Approach Route 

Commissioner Ryan proposed that the following words be added to 
Recommendation 3 on Page 3 of the Board of Administration Report 
(Building and Planning Matters), dated November 26, 1971: 

"and the consultant's report on downtown rapid transit 
has been received." 

MOVED by Alderman Bird, 

THAT the recommendations in the Board of Administration report 
(Building and Planning Matters), dated November 26, 1971, be adopted, 
as amended above . 

- CARRIED. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 

A. General Report, November 26, 1971 (cont'd) 

Finance Matters 

Grant Application - Frog 

Hollow Information Centre - Clause 1 


MOVED by Alderman Wilson, 

THAT a grant of $915 be approved to the Frog Hollow Information 
Centre, pursuant to the report of the Director of Social Planning/ 
Community Development. 

- CARRIED, 
BY THE REQUIRED MAJORITY. 

Civic Dinner - Australian 
National Rugby Team 
(Clause 2) 


MOVED by Alderman Sweeney, 

THAT, pursuant to a request received from The British Columbia 
Rugby Union, a civic dinner, at an estimated cost of $250, be hosted 
in connection with the visit of the Australian National Rugby Team 
December 1. to 5, 1971; and the arrangements in connection there- 
with be left in the hands of the Civic Entertainment Committee. 

- CARRIED. 

Balance of Report 


MOVED by Alderman Broome , 

THAT Clause 3 of the Board of Administration report (Finance 
Matters), dated November 25, 1971, be received for information ; and 
Clauses 4 and 5 be adopted. 

- CARRIED. 

B . Personnel Matters 

MOVED by Alderman Phillips, 

THAT the report of the Board of Administration (Personnel 
Matters), dated November 25, 1971, be adopted. 

- CARRIED. 

C . property Matters 

MOVED by Alderman Adams , 

THAT Clauses 1 and 2 of the Board of Administration report 
(Property Matters), dated November 25, 1971, be adopted; and that 
Clause 3 be received' for information. 


- CARRIED. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

C. Property Matters (continued) 

Tender for Lease - Parking Site 
Within Cloverleaf Area, Situated 
North End of Granville Bridge 
(Clause 4) 

MOVED BY Alderman Broome , 

THAT The Supervisor of Property and Insurance negotiate with 
the Dominion Vancouver Motors Limited and the Cecil Motor Hotel 
in an endeavor to arrange a mutually satisfactory lease arrangement to 
both companies; it being understood, however, that failing to do so 
will give an opportunity to these two companies to appear as delega- 
tions on the matter . 



FURTHER, that the present operator be permitted to continue on 
a monthly basis, pending the outcome of the lease consideration. 

- CARRIED. 

D. (i) Winter Employment Programs: 
Third Report 

The Board of Administration reported as follows, under date of 
November 26, 19 71: 

" The City Engineer reports: ~^ 

"One edditicnsl project has been proposed under the Federal- 
Provincial EsiplS'yTr.ont Loans Progrf^"}: 

Project P2 - Sj:an^^?y_Park_I.r;.^^^^ Cluhhotise 
Adc.At-c.-tt -'xd Alt--r.i':irn Prnj-ct 


Total Cost 
Less Provincial Government 

Leea Bowlitis Club 
Le-?vlrs 

Senior Covemrcanto 
Est. City Share 


$38,000 

12,000 (Elderly Citizens' 
Recreation Grant) 

12,000 
14, COO 

13,000 (Employment Programs) 


$ 1,000 


A pplicat^ om from 1? ■r'.iv'.ous Rer'ortn 

AppHc.ition form for 16 of tha 17 projects approved in the 
First r-o.'ort hnvs been fori'^arded to Provincial Authorities. Project 
4, Citis-'n Services Survey has been cancelled by the Police 
DepartoLunt. 

/.ppllc ''.ti'^'vt for c'vj for one of the three projects rpproved in the 
Second Pvoport have been fon/nrded to the Provincial Authorities. 

I R'^COI^'^'-Mn on br^hnlf of f.V.c: Superintendent of Parks and Public 
Recrontlcn rhr*- t->-> «'! Jit^'-n'il projcci: bp noprovcd for Inclusion in the 
Cifjy'p Ul-itor >:'-r)loyrj:^nt Trcsrcm and the Dcpartrent Head authorized to sip.n 
the application form." 

Your Board RECOI."22i21DS that the foregoing report of the City 
En^iR-^ir be adopted." 

MOVED by Alderman Rankin, 

THAT the foregoing recommendation of the Board of Administration 
be adopted. 

- CARRIED. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 

D. (ii) Winter Employment Programmes 
and Filing of Applications 

Commissioner Ryan orally gave details to Council of appropriate 
action taken by the City pursuant to government regulations in 
filing, as required, under the Federal/Provincial Winter Works Pro- 
grammes; and made mention of news reports of statements from 
Provincial government authorities that the City has not coitplied, as 
necessary. The Commissioner also advised that the Federal minister 
responsible, the Honourable Mr. Otto E. Lang, has been informed of 
the matter . 

MOVED by Alderman Rankin, 

THAT well-documented material setting out the City's position 
be prepared and forwarded forthwith to the Premier of British Columbia 
and to the M.L.A.s of Vancouver, urging their immediate consideration 
and favourable assistance to Vancouver in its participation in this 
programme . 

FURTHER, that a Council delegation follow up this written pre- 
sentation by meeting with the Premier in furtherance of the matter. 

- CARRIED. 


At approximately 10:45 a.m., the Council recessed and, after 
an 'In Camera' meeting, reconvened in Open Session at approximately 
11:40 a.m., with all members present with the exception of His 
Worship the Mayor: Alderman Bird in the Chair as Deputy Mayor. 


COMMUNICATIONS OR PETITIONS (cont'd) 

6. Proposed Provincial Building Development 
- Blocks 51 and 61 


Further consideration was given to communications from the 
Vancouver Town Planning Commission, dated November 19 and November 
26, 1971, expressing various concerns in regard to the proposed 
provincial building for development on Block 61. The Director of 
Planning gave an oral report to Council as a result of negotiations 
with Provincial government representatives, and referred to sketch 
plans of the government's present development proposals involving 
both Blocks 51 and 61. 

MOVED by Alderman Adams, 

THAT the Provincial government be requested to submit to 
Council, sketch plans of its proposed development, having in mind 
the agreement between the Province and the City, dated July 21, 1964. 

- CARRIED. 


(continued) 


Regular Council, November 30, 1971 

COMMUNICATIONS OR PETITIONS (cont'd) 

6. Proposed Provincial Building 
- Block 61 (continued) 

MOVED by Alderman Broome, 

THAT the Director of Planning prepare a written report for 
Council on the status of negotiations with the government authorities, 
to include the matters mentioned to Council this day in his oral 
report . 

FURTHER, that the Corporation Counsel report on the legal 
position in respect of the agreement between the Provincial govern- 
ment and the City in regard to this matter. 

- CARRIED. 

MOVED by Alderman Linnell, 

THAT the two communications from the Vancouver Town Planning 
Commission, dated November 19 and November 26, 1971, in respect to 
development on Block 61, be received; and the Commission be advised 
of the action of Council this day. 

- CARRIED. 


The Council recessed at approximately 12:00 noon to reconvene 
following the Court of Revision on Local Improvements which will 
convene at 2:00 P.M. 

The Council reconvened in the Council Chamber at approximately 
2:10 P.M. following the Court of Revision, still in Committee of the 
Whole, His Worship the Mayor in the Chair and the following members 
present : 

PRESENT : His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, Hardwick, 
Linnell, Phillips, Rankin, Sweeney 
and Wilson 

DELEGATIONS AND UNFINISHED BUSINESS 

1, Additional Grant Requests: 
Vancouver Art Gallery 

Further consideration was given to the Board of Administration 
report (Finance matters), dated October 22, 1971, in respect of 
additional grant requests from the Vancouver Art Gallery, as follows: 

"1. Items included in their 1971 grant request not approved 
by Council . 

(a) Provision of Funds for a staff 

pension scheme 

(b) Additional staff - Registrar 

(c) Additional staff- Librarian 


$10, 650 


39o 
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$1,650 (approved by 
Council on 
October 26) 

7,000 
2,000 


cont 'd . 
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DELEGATIONS AND UNFINISHED BUSINESS (cont'd ) 

Additional Grant Requests: 
Vancouver Art Gallery (cont'd ) 

2. Additional items requested. 

(a) Increase custodial guards from one to two $4,000 

(b) Metal gates between exhibition galleries 2,200 

$6,200 

Total amount of additional funds requested $16,850 


A representative of the Vancouver Art Gallery appeared in 
support of these additional grants and furnished information 
respecting responsibilities re the positions of Registrar and 
Librarian . 

MOVED by Aid. Rankin, 

THAT a grant of $4,000 in respect of the increase of custodial 
guards from one to two, be approved. 

- CARRIED BY THE 
REQUIRED MAJORITY 

MOVED by Aid. Phillips, 

THAT the grant requests in the amount of $7,000 for a 
Registrar and $2,000 for a Librarian be approved. 

(referred) 

MOVED by Aid. Adams, 

THAT the motion of Alderman Phillips and the balance in the 
Art Gallery grant requests be referred to 1972 budget consideration, 

- CARRIED 

2. Christ Church Cathedral 
Development Plans 

In connection with proposed development plans in respect of 
Christ Church Cathedral property, delegations were heard as 
follows : 

(a) Save Christ Church Cathedral Committee 
(Mr. Robinson) 

(brief filed dated November 27, 1971) 

(b) Park Board (Park Sites Committee) 
(Commissioner Puil) 

(brief filed dated November 30, 1971) 

(c) Professor Kalman 

(brief filed dated November 30, 1971) 

(d) Mr. David Marshall 

(brief filed) 

(e) West End and Downtown Ratepayers Association 
(Mr. Mclntyre) 


cent 'd . 
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DELEGATIONS AND UNFINISHED BUSINESS (cont'd) 

Christ Church Cathedral 
Development Plans (cont'd) 

A communication was noted from the Dean and Rector of the 
Cathedral on behalf of the Corporation and Church Committee of 
Christ Church Cathedral stating that if the Council wished 
information on the development plans, he is available for the 
purpose, 

MOVED by Aid. Phillips, 

THAT this matter Ije referred for further consideration to 
the Standing Committee on Planning and Development and the 
Dean of Christ Church Cathedral be invited to appear and give 
information to Council in respect of development plans; 

FURTHER THAT in the meantime the Board of Administration 
be requested to report on the implications of these development 
plans in regard to planning for that area and the appropriate 
City officials be authorized to meet with the Church authorities 
and other property owners in the vicinity regarding the matter. 

- CARRIED 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

E. Report of Standing Committee on 

Health and Welfare, November 25, 1971 

The Standing Committee on Health and Welfare, under date of 
November 25, 1971, submitted Board of Administration report 
dated November 24, in which a report of the Director of Welfare 
Services is set out in regard to new Social Allowance Rates, 
The following recommendations of the Standing Committee are 
quoted : 

"RECOMMENDED : 

(a) that the proposal contained in the report of the Board 
of Administration dated November 24th, be approved 

(b) that a committee be appointed to present the subject 
matter to the Honourable Minister of Rehabilitation and 
Social Improvement 

(c) that the matter of increased costs be referred to the 
Board of Administration for report back in line with 
suggestions of the Director of Finance that we seek to 
have our share of the costs reduced from the present 
fifteen per cent." 

A representative of the Vancouver Welfare Rights Organization 
appeared and submitted a brief speaking against the new Social 
Allowance Rates proposal. The Council is urged to table the 
report until an opportunity is given to related community groups 
to present their findings to the Standing Committee on Health 
and Welfare. 

MOVED by Aid. Rankin, 
THAT, 

(i ) Recommendations (a) and (b) above and contained in the 
report of the Standing Committee on Health and Welfare dated 
November 25, 1971, be tabled for a period of three weeks; 

(ii) Recommendation (c) above be approved; 

cent 'd . . . . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Report of Standing Committee on Health 
and Welfare, November 25, 1971 (cont'd) 

(iii) in the meantime a copy of the report re new Social 
Allowance Rates be furnished to related agencies 
and other interested parties; 

(iv) the Union of B.C. Municipalities be requested to 
furnish other municipalities with a copy of this 

- CARRIED 

The Council recessed at approximately 3:45 P.M., held a short 
'In Camera' meeting and reconvened at approximately; 4: 10. P.M. in 
open meeting with the same personnel present. 

F . Proposed CBC Regional Headquarters - Block 57 

The Board of Administration, under date of November 24, 1971, 
submitted a report of the Director of Planning and Civic Develop- 
ment in respect of the proposed CBC Regional Headquarters on 
Block 57. After setting out the details of the status of the 
matter to the present, it is recommended as follows: 

" Recommendation 
It is recommended that:- 

(a) This progress report on the CBC Regional Headquarters be RECEIVED. 

(b) The recon^endatiors of tf.e Technical Planning Board to APPROVE 
Developn'i2nt Permit Application No. 57273 subject to conditions, be 
endorsed. 

(c) That the Canadian Broadcasting Corporation be urged to ensure no further 
delay in oroceedinq vn' th the devel rnment with tenders being called in 
January as stated by Mr. R. W. McGall. 

(d) That His Worshin the Mayor further comn-jnicate with the Canadian 
Broadcasting Corporation and appropriate Fndoral Government Departments 
in a further cn.'.?3voiir to rr^quost the ner o'-.trian overpass on Georgia 
Street to be provided as part of the CBC development. 

(®) The Director of Planning continue to negotiate with the appropriate 

Federal Government Department and the Canadian Broadcasting Corporation 
to provide adequate inter-rolatcd open snace desiqn for the proposed 
office building and the C3C Augional Heduquarters . 

(f) That City Council ha k«|)t in1or.r,:.d as to progress on the foregoing." 

The Board of Administration recommends endorsation of the 
recommendations of the Director of Planning and Civic Development. 


- CARRIED 


MOVED by Aid. Phillips, 

THAT the foregoing recommendations be adopted. 

G. CouHvi Hants ' Report: 
False Creek Proposais 

The Board ol' Administration, under date of November 26, 1971, 
submitted the following report: 

"In accordance with Council instructions regarding reports 
of outside consultants, it is noted that a report entitled 
'False Creek Proposals' has been received from the False 
Creek Study Group. This will be reported on to Council in ^ 
the near future. In the meantime, a copy of the consultants 
report is made available to each member of Council to give 

maximum time for its study. 

conx u . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Consultants' Report: 

False Creek Proposals (cont'd ) 

Your Board submits the foregoing for the INFORMATION 
of Council" 

MOVED by Aid. Sweeney, 

THAT this report be received for information; 

FURTHER THAT copies of the consultants' report be made 
available to interested parties on request at a cost to be set 
by the Board of Administration. 

- CARRIED 

H. Replacement of Police and Fire 
Department Automobiles 

The Board of Administration, under date of November 25, 
1971, submitted the following report: 

The Chief Constable, Fire Chief, City Engineer and Purchasing 
Agent report as follows: 

"A. 1971 POLICE AND FFRE DEPARTMENT AUTOMOBILE PURCHASES 

Tenders for the purchase of two Police and two Fire Department 
automobiles wore opened on October 18, 1971 and referred to the Police 
Chief, Fire Chief, City Engineer and Purchasing Agent for report. A 
copy of the working tabulation is on file in the Purchasing Agent's 
Office. 

Funds for this purchase are provided in the 1971 General Revenue 
Budget . 

Five Bids were received on this tender call. 

Council will note that two safety features, power steering and 
power disc brakes, have been included in the following recommendation. 
These features are not specifically mentioned in the General Classifi- 
cation of Automobiles for Civic use. They are recommended by the City 
Engineer after a two-year trial on a portion of the fleet, as previously 
approved by Council. At present any minor deviations from the General 
Classification require Council's approval. Board approval of the City 
Engineer's recominendat ion for changes such as power steering, power 
brakes, car size, automatic transmission, etc., would reduce the number 
of minor reports going to Council. 

Recnrr,T,-><->iir1 ions 

A.(l) The Police Chief, Firo Chief, City Engineer and Purchasing Agent 
RECOMMEND acccpt.-ince of the lowest bid to raeet specifications 
(Bid No.'')) from ikMiiitvinw Motors Ltd. for four only American 
Motors Ltd. Mataaor model 4-door sedans at a total price of 
$14,628.60 ($3,657.15 o;3ch including power steering and power 
disc brakes). 

(2) Your Board K^TO^JM^:ND.S Ltie Bo.ird of Admini ;:i ral ion be niilhorlzed 
to approve the City Enr.iiHMT ' s rcrommoiidat Ions tor technical 
d(>viatLoiis from the Gc>neral CI a;;;, i ( leaf ion ol Automobiles for 
Civic use. 

B. 1972 R EPLACEMENT OK POLICE CARS 
History 

In 1971 a report of the City Engineer and Chief Constable 
estimated that 107 replacements would be required in 1972 under the 
three-year replacement policy adopted by Council at that time. 


cont 'd . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Replacement of Police and Fire 
Department Automobiles (cont'd) 

By using somo patrol cars on a two-year basis and some pool cars 
on a four-year basis, it is possible, within the average three-year 
policy approved by Council, to reduce the requirement from 107 to 94 
cars for 1972, without increases in maintenance. 

A saving can be made in operating costs by purchasing 44 of the 
94 cars now, in advance of budget as was done in 1969 and 1970. This 
saving will result from: 

(a) reduced overhauls - $25,000 

(b) U.S. price f recze-est imate - $ 7,000 

Tltosr 44 cars will cost a net of $1)4, 000 (after resale credits), 
ri^m.i ininK, 'iO cars will bo i-equirod 1 al »> in 1972 and will bo pro- 
vided in 1972 Police Kevenuo Budc.et . 

The tenders referred to in Section 'A' above asked for prices on 
variable quantities of automobiles to permit this advance purchase of 
44 cars. 

Recommend at ion 

B.(l) The City Fngineer and Chief Constable RECOM^fEND that $134,000 
be appropriated in Account No. 6545/752 in advance of the 1972 
Budget . 

(2) The Police Chief, City Engineer and Purchasing Agent RECOMMEND 
acceptance of the low bid to meet specifications (Bid No. 4) from 
Mountview Motors Ltd. for forty-four American Motors Matador 
model four-door sedans at a total price of $160,914.60 ($3,657.15 
each including power steering and power brakes). 

The 5% Provincial Series Tax is included in all prices shown in 
this report and in the working tabulations. " 

Your Bo.nd RECOMMENDS that the recommendat iorB of the Chief 
Const. iblt'. Fire Chiel , City lirij-, inoer and Purchasing Af.ont be approved subject 
'o a contt.irt saL i sf ac-t ory to tl)o Co t [)or.it ion Counsel. 

MOVED by Aid. Bird, 

THAT the recommendations in part A and part B of the foregoing 
report of the Board of Administration be approved. 

- CARRIED 

I. Federal-Provincial Special 
Development Loans Program 

The Board of Administration, under date of November 29, 1971, 
submitted the following report: 

The Director of Finance reports as follows: 

"Mr. J.D. Baird, Deputy Minister of Municipal Affairs as Provincial 
Co-ordinator of this program has written to the Vancouver Mayor and Council 
on November l8th advising that he has been officially informed that the 
City has not complied with the starting date of October 1st under the above- 
noted program for the following projects: 

B.C. -'♦2 Provincial Courts Building $1,525,000 
B.C.-'»5 CommunI ty Hal 1 Additions Z(>k ,000 

B.C. -'♦7 Crystal Pool Replacement 990,000 

His final paragraph is as follows: 

'Why was this Department not advised, prior to October 1, 1971 , 
that the City could not carry out the terms of the program?' 


cont 'd . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Federal-Provincial Special 
Development Loans Program (cont'd) 


In reply to this letter the followinq comments are offered: 

Mr. Baird's letter of October '»th requesting the status of our projects 
at that t ime^correct ly outlines the regulations relating to the program when 
he states: 

'In accordance with paragraph 7 of the "guidelines", forwarded 
under cover of my letter of January 18, 1971, the Federal 
Government reserves the right to cancel loan commitments 
in those cases where contracts are not let and/or construction 
was not started by October 1, 1971.' 

This letter requests advice on the status of projects approved for the 

City. 

On October 13th the City reported in writing on all projects. This 
report resulted in a request by telephone from Mr. J. P. Taylor of the 
Depnrtmf^nt of Municipal Affairs that we explain the d i f f i cu 1 1 i es that delayed 
the three projects in question. The City gave this information by letter of 
October 27th. It v^as explained to us that In reporting to the Federal Govern- 
ment on the delayed projects, the Province wished to qive reasons, as we 
understood it, to help in qettinq the Federal Government not to exercise 
its right "to cancel loan commitments in those cases where contracts are not 
let and/or construction was not started by October 1st." 

The followinq facts cmerqe from the foregoinq: 

(1) There was no requirement that we report prior to October 1st and there 
was no indication that there could be a reallocation of funds at that t i nr> 

(2) The Department of Municipal Affairs took action by a circular letter 
dated October ^th, presumably beinq at that time fully aware of any nos- 
sibilitirs of reallocation of monies. If any earlier action v/ould h.ive 
been possible, it appears that the Department of Municipal Affairs did 
not advise the municipalities of it, and in fact, took no action in the 
mat ter . 

(3) The City responded quickly to all requests from the Department for in- 
formation on the status of projects, and would have conformed to anv 
requirement for reportinq either by request or by the regulations. 

{k) The funds are still in existence and are available for allocation and 
any loss of funds to the municipalities can only result from future 
regulations or decisions of the Federal and Provincial Governments. 

While the City has responded quickly to any requests or require- 
ments for information on our approved projects, it is regretted that 
various difficulties not foreseen in early 1971 have arisen subsequently 
to slow somewlmt the speed-up of the start on these City projects and 
we are sorry for any i nconvenienc*! arising from the delay." 

Your Board submits the report of the Director of Finance for Council 
information. 

MOVED by Aid. Adams, 

THAT the report of the Board of Administration dated November 29. 
1971, respecting Federal-Provincial Special Development Loans 
Program, be received and a copy furnished to the Premier, the 
Minister of Municipal Affairs and the Deputy Minister of Municipal 
Affairs ; 

FURTHER THAT a copy be furnished to the Vancouver Members of 
the Legislative Assembly. 

- CARRIED 
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COMMITTEE OF THE WHOLE 

MOVED by Aid. Adams, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

BY-LAWS 

1. BY-LAW TO AMEND BY-LAW No. 2849 

BEING THE STREET AND TRAFFIC BY-LAW 

MOVED by Aid. Linnell, 
SECONDED by Aid. Broome, 

THAT leave be given to introduce a By-law to amend By-law 
No. 2849 being the Street and Traffic By-law, and the By-law be 
read a first time. 

- CARRIED 

MOVED by Aid. Linnell, 
SECONDED by Aid. Broome, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Linnell, 
SECONDED by Aid. Broome, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in 
the Chair. 

- CARRIED 

MOVED by Aid. Linnell, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Linnell, 
SECONDED by Aid. Broome, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Linnell, 
SECONDED by Aid. Broome, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED 

(The By-law received three readings) 


MOTIONS 

1 . Old Age Pensions 

At the Council meeting on November 23rd, Alderman Calder 
and Alderman Phillips submitted a motion respecting Old Age 
Pensions. However, after due discussion and advice that the 
Standing Committee on Health and Welfare would be reporting on 
the subject, the motion was withdrawn with the approval of 
Council . 
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MOTIONS (cont'd) 

2. Public Hearing Procedure: 
Representations 


The following Notice of Motion was submitted at the meeting 
on November 23, 1971: 


MOVED by Aid. Calder, 
SECONDED by Aid. Phillips, 

THAT WHEREAS the Public Hearings format is to first hear the 
objectors to a proposed rezoning, and then the applicant; 

AND WHEREAS this has led to many objectors' presentations 
being inaccurate or containing misinformation as they are not aware 
of the applicant's full proposal; 

AND WHEREAS it would seem to bo in the public interest to 
inform the objectors of a proposed application's technicalities 
fully; 


THEREFORE BE IT RESOLVED THAT the concept of hearing the 
applicant first, then the objectors, with the applicant being given 
the chance to further answer any questions posed by the objectors, 
be referred to the Planning and Development Committee for considera- 
tion. 

- CARRIED 

(The motion was put and carried) 

3. Advertisements re Major 
Rezoning Matters 


The following Notice of Motion was submitted at the meeting 
on November 23, 1971: 


MOVED by Aid. Calder, 
SECONDED by Alderman Phillips, 

THAT WHEREAS sometimes major rezoning applications are handled 
routinely through small advertisements in the legal section of the 
newspapers and are most often missed by the general public; 

AND WHEREAS Council in the past has been in the position, at 
times, of having granted a rezoning and the public awareness 'after 
the fact', as it were, has caused much angered debate which was 
futile and unnecessarily time-consuming; 

THEREFORE BE IT RESOLVED Tiy\T Council instruct the Director of 
Planning and Civic Development, when reporting on m.jjor rezoninq 
applications, to also advise Council of the advisability of placing 
a large special advortiKoment , similar in size to those placed for 
our burning by-law notice's. 

- CARRIED 


(The motion was put and carried) 
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MOTIONS (cont'd) 

4. Appreciation: 

Grey Cup Arrangements 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Wilson, 

THAT Council express its thanks and appreciation to the 
Vancouver 1971 Grey Cup Festival Committee, to its Chairman 
Mr. Herman Burkart and to the Vancouver Police Department for 
their efforts culminating in a most successful Grey Cup program. 
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- CARRIED 


ENQUIRIES AND OTHER MATTERS 


Alderman Phillips - requested authority to attend a 

38 acre Park Site: meeting tentatively arranged for 

Jericho December 16th in Ottawa, with appro- 

priate Federal authorities and 
representatives of citizens ' groups 
on the subject of additional 38 acre 
park site in the Jericho area. 


MOVED by Aid. Wilson, 
SECONDED by Aid. Sweeney, 

THAT Alderman Phillips be authorized to attend this 
meeting in Ottawa. 

- CARRIED 


Alderman Broome - requested that, while in Ottawa 

3875 Point Grey Road Alderman Phillips follow up on the 

(R.C.M.P.: Negotiations ) status of acquiring the R.C.M.P. 

site at 3875 Point Grey Road, 
negotiations on which were commenced 
some time ago by Alderman Broome. 


Alderman Bird - referred to a memorandum in respect 

Vancouver Fraser Park of the Vancouver Fraser Park District 

District under date of November 23, 1971, 

setting out essential points in 
connection with this Regional function 
and gave reference to a proposed 
increase in Regional Park assessment 
from the present 0.35 mills to 
0.5 mills. 


Alderman Sweeney - 

Traffic Light: 

49th Avenue and Tisdall 


referred to a request from Mr. 
Ralph H. Long for installation of a 

traffic signal at 49th Avenue and 
Tisdall Street. Alderman Linnell 
advised of having referred this request 
to the Engineering Department for 
consideration , 


It was agreed the City Clerk would 
suitably acknowledge the request. 
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ENQUIRIES AND OTHER MATTERS (cont'd) 


40j 


His Worship the Mayor - 
Resignation from Museum 
Board: William Hamilton 


announced that Mr. William Hamilton 
had resigned from the membership of 
the Greater Vancouver Museum and 
Planetarium Board. 

It was agreed His Worship forward a 
suitable letter of appreciation for 
for services rendered by Mr. Hamilton, 


referred to action of Council in 
October, 1970, asking the Regional 
District to consider the advisability 
of establishing a development and 
housing corporation to operate 
generally along the lines as estab- 
lished by the Government of Ontario 
for their 'Home Ownership Made Easy' 
program . 

Early this year the Administrator of 
the Regional District stated the 
Executive Committee feels it would 
be premature to become involved in 
such a proposal until a person is 
appointed to direct the function of 
public housing. Alderman Wilson 
stated such an appointment has taken 
place in the Regional District and 
therefore the matter should be again 
raised with the Regional District. 


The Council adjourned at approximately 5:00 P.M. 


The foregoing are Minutes of the Regular Council meeting dated 
November 30, 1971, adopted by Council on December 7, 1971. 



Alderman Wilson - 
Development and Housing 
Corporation 


CITY OF VANCOUVER 
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SPECIAL COUNCIL November 30, 1971 


A Special Meeting of the Council of the City of Vancouver was 
held on Tuesday, November 30, 1971, in the Council Chamber, City 
Hall at 2:00 P.M. 

PRESENT His Worship the Mayor 

Aldermen Broome, Calder, Hardwick, Linnell 

Phillips, Rankin, Sweeney and Wilson 

ABSENT ; Alderman Adams 

Alderman Bird 


CLERK TO THE COUNCIL R. Henry 


BUSINESS 

Local Improvements by Petition 

MOVED by Aid. Linnell, 
SECONDED by Aid. Broome, 

THAT this Council resolve itself into a Court of Revision for 
the purpose of hearing complaints against the proposed assessments 
or the accuracy of frontage measurements, or any other complaint 
which persons interested may desire to make and which is by law 
cognizable by the Court, His Worship Mayor Campbell in the Chair. 

- CARRIED 

COURT OF REVISION 

Pavements and Curbs, Concrete Sidewalks, 
Special Light Standards and Light Standard 
Projects by Petition - Schedule No. 410 

The Court received from the Assessment Commissioner Schedule 
No. 410 listing seven Local Improvement Projects by Petition. The 
Assessment Commissioner advised that the projects have been requested 
by the majority of the assessed owners by means of a sufficiently 
signed petition. 

There was no one present who wished to speak to the proposed 
projects. 

MOVED by Aid. Broome, 
SECONDED by Aid. Sweeney, 

THAT Schedule No. 410, as submitted by the Assessment 
Commissioner, be approved. 

- CARRIED 

MOVED by Aid. Broome, 
SECONDED by Aid. Sweeney, 

THAT the Court of Revision rise and report. 

- CARRIED 

COUNCIL 

MOVED by Aid. Wilson, 
SECONDED by Aid. Sweeney, 

THAT the report of the Court of Revision be received. 


- CARRIED 
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Local Improvements: 
Subsequent Procedure 

The Board of Administration, under date of November 25, 1971, 
submitted the following report of the City Engineer: 


"Projects for works *by Petition' have been advanced under 
the provisions of the Local Improvement Procedure By-Law and will come 
before a Court of Revision on November 30, 1971. 


followst 


The projects are listed by the Assessment Commissioner as 


Schedule Item 


Petition 


410 


1, 2 5. 3 

5 & 6 
7 


Type 

Pavements and Curbs 
P.C. Concrete Sidewalks 
Special Light Standard Projects 
Light Standard Project 


The City's share of the cost of the projects is available in 
the 1971 Streets and Street Lighting Capital Budgets. 

I RECOMMEND, subject to the proceedings of the Court of Revision 
and subsequent approval by Council, that: 

1. The projects 'by Petition' on Schedule 410 be undertaken. 

2. The Engineer be authorized to call tenders for the approved 
paving projects. 

3. The Engineer be authorized to add the approved lighting 
projects to Contract #102 with Ricketts-Sewell Electric 
Ltd. for the 1971 lighting program." 


MOVED by Aid. Linnell, 
SECONDED by Aid. Broome, 

THAT the foregoing report of the Board of Administration dated 
November 25, 1971, be approved. 

- CARRIED 


The Special Council adjourned at. 2.: 10 P.M. 

♦ ** 

The foregoing are Minutes of the Special Council meeting (Court 
of Revision), dated November 30, 1971, adopted by Council on 
December 7, 1971. 
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BOARD OF ADMINISTRATION (WORKS) 1 

November 26th, 1971 

The following is a report of the Board of Administration: 

WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 


RECOMMENDATIONS: 


1. Closing Portion of Lane East of 

Gladstone Street South of 25th Avenue 
Low Rental Housing Project 

"To create a site for a low rental housing project, the owner of 
the lot facing Gladstone Street, immediately south of the lane south of 
25th Avenue, conveyed his property to the City as the east 105' was to be 
acquired by the City for inclusion in the site. 

On subdivision a lane comer cut off 10 feet by 10 feet was 
dedicated from the westerly part of the lot which was to be reconveyed to the 
owner on the completion of the subdivision. The owner is not prepared to 
accept the residue with the corner cut off as this was not agreed to when 
the City acquired his lands. 

I RECOMMEND that the 10-foot lane comer cut off abutting the north 
east comer of newly created Lot 1, as shown outlined red on plan marginally 
numbered LF 5882, be closed, stopped up, and title taken thereto. 

I FURTHER RECOMMEND that the said closed lane be added to the 
abutting lot to form one parcel." 

Your Board RECOMMENDS that the foregoing be approved. 


2. Construction of Sewers on Powell Street 
from Main Street to Lane East 

"The existing combined sewer requires the addition of a sanitary 
sewer in order to convert the system to a separate system as part of the 
overall separation program. 

Estimated cost of constructing this sewer is |10,000. 

I RECOMMEND that |lO,000 be appropriated from Account Code 117/7905, 
'Provision for Pollution Control' ." 


Your Board RECOMMENDS that the foregoing be approved. 


FOR COUNCIL ACTION SEE PAGECS). ...l^L-* 
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(Social 1) 


SOCIAL SERVICE AND HEALTH MATTERS 


RECOMMENDATION 

1. Single Transients; Continued Program 

Your Board has received the following report from the Director 
of Welfare and Rehabilitation: 

BACKGROUND; 

On September 2S, 1971, Council adopted a recomniendation of 
the Board of Administration to continue the summer transient program 
until 31st of December 1971, subject to a monthly revicv; by Council. 

On October 26, Council adopted a recommendation of the 
Board of Administration to continue the summer transient program 
to the end of November. 

INFORMATION ; 

It v.'as anticipated that applications received at the Youth 
Trailer which had been reduced during October to 350 per week, 
would be further reduced during the month of November. However, 
during the month of November despite the onset of winter weather 
across Canada, applications at the Youth Referral Trailer have 
increased to 390 per v;eek, and accordingly we need to continue 
operation of the trailer. 

RECOT-mNDATION; 

The Director of V'elfare Services recommends that the 
Transients Program at the Youth Trailer be continued until 
December 31, 1971. Funds have already been provided for Dec- 
ember 1971 in the budget. 


Your Board RECOMMENDS that the foregoing recommendation of the 
Director of Welfare and Rehabilitation be adopted. 


FOR COUNCIL ACTION SEE PAGE(S) ...if A. 
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Board of Administration, November 26, 1971 (Harbours 1) 

HARBOURS AND PARKS MATTERS 


RECOMMENDATION 

1. Jericho Beach Property 


The Corporation Counsel reports as follows :- 


"Reference is made to the agreement dated March 25, 
1969 , made betv/een the Minister of National Defence and 
the City respecting the transfer of the Department of 
National Defence property at Jericho Beach to the City. 
There remain tv/o parcels of land to be transferred to 
the City, namely. Parcel 4 (the parcel on v/hich is 
situated the Officers' Mess) and Parcel 3 (the parcel on 
which is situated the greater proportion of the buildings 
making up the Defence Complex) . In addition the trans- 
port compound, situated on Parcel 2, remains in the pos- 
session of the Department and m^ay be retained by it until 
the transfer of Parcels 3 and 4, as provided by resolution 
of Council on June 10, 1969. 

Paragraph 13 (c) of the agreement provides that Parcels 3 
and 4 are to be transferred to the City after April 1, 
1972 or 90 days after the request of the City in writing, 
whichever is the later. Paragraph 13(e) of the agreement 
provides, inter alia, that the time for this transfer 'may 
be negotiated between the parties having regard to the 
ability of Canada to replcice or relocate facilities owned 
by Canada' in Parcels 3 and 4 within the time stipulated. 

By letter dated November 15, 1971, to the Corporation 
Counsel from the Regional Properties Officer on behalf 
of the Department of National Defence, the fol].owing re- 
quest is made under the provisions of paragraph 13 (o) :- 

'At a meeting with Mayor Campbell on 3 November 1971, 
attended by Mr. F.D. Millar, Director General 
Properties and Utilities, Ottawa, and other repre- 
sentatives of the Department and the City, it was 
indicated that the City would agree to the extension 
until 1 October 1972 of our occupancy of the lands 
and buildings in North Jericho. 

The proposed extension is to provide sufficient time 
for completion of a new building and certain other 
facilities at Canadian Forces Base Chilliwack. Due 
to unforeseen construction delays, these cannot be 
ready for occupancy by 1 April 1972. 

Accordingly, it is hereby rec(uestcd that the date 
for transfer of possession oi the lands iind buildings 
still held by the Uepartmont. ol; National Defence bo 
extended from 1 April 1972 to 1 October 1972, pur- 
suant to paragraph 13(e) of the Agreement dated 25 
March 19 69. 

However, the Officers Mess (Spencer House) area, 
referred to as Parcel 4 in the above Agreement, can 
be vacated and available for transfer by 1 April 1972. 
Please advise whether the City wishes this parcel to 
be transferred at that time or along with the remaining 
parcels on 1 October 1972.' 


Cont ' d. 
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Board of Administration, November 26, 1971 (Harbours 

Clause #1 Continued 


In the circumstances, it is recommended that the City agree 
to accept the transfer from the Department of National 
Defence of Parcel 4 on April 1, 1972 and that the transfer 
of Parcel 3 and the transport compound in Parcel 2 be post- 
poned to October 1, 1972." 


Your Board RECOMMENDS that the foregoing recommendation of the 
Corporation Counsel be adopted, subject to agreement by the Board 
of Parks and Public Recreation. 


fOR COUNCIL ACTION SEE ?kQE[S)JlL 


Board of Administration, November 26, 1971 .... (BUILDING - 1) 

BUILDING AND PLANNING MATTERS 

RECOMMENDATIONS 

1. Georgia Viaduct Replacement 
East Approach Route 

On March 24th, 1970, City Council appointed the firm of Phillips, 
Barratt, Hillier, Jones and Partners as consultants for the East Approach 
Route to the New Georgia Viaduct from Highway 4.01 via the Burlington 
Northern Railway Cut. 

Sub-consultants in other disciplines were subsequently commissioned 
to make up a "design team" to carry out the study. 

The final study reports were completed in August, 1971, and the 
report was submitted to Council on August 24th, 1971. 

On August 24th, 1971, Council resolved that "City officials submit 
a report to Council on the findings of the study after a report reference 
has been given by the consultant". A report reference was given by the 
consultant on September 9th, 1971, and therefore, the City Engineer, 
Director of Planning and Civic Development and the Director of Social 
Planning and Community Development now submit the following report: 

A. OFFICIALS REPORT ON STUDY 

Council commissioned this study originally as a first step in 
providing additional traffic capacity from the east end of the Georgia 
Viaduct. The consxiltants were directed to generally follow the alignment 
of Malkin Avenue and the existing Great Northern Cut so that this new route 
would provide relief for the anticipated hea'vy volumes on Prior Street throiigh 
the Strathcona area. The study was carried out in sufficient detail so that 
the report could be used as a basis for discussing financing with higher levels 
of Government, and if agreed, could proceed fairly quickly to construction 
stage. 

Since the study was commissioned, however, there have been a number of 
further decisions by the City and the Greater Vancouver Regional District with 
respect to transportation. 

1. The Greater Vancouver Regional District has undertaken and 
conqjleted a study of the feasibility of adopting the trans- 
portation function in the region and this report gives high 
priority to transit (initially an expanded bus system) as a 
means of providing additional transportation service in the 
region for a number of years. The Greater Vancouver Regional 
District Board on November 17th, 1971, agreed in principle to 
adopt transportation as a regional function. 

2. City Council has referred this East/West Connector to the 
Greater Vancouver Regional District for consideration as part 
of the overall transportation system of the region including 
an assessment of the need for the freeway and of its fxmction 
if built. The District has agreed to do this. 

3. Council has resolved that transit is the number one priority 
in regional transportation. While this does not necessarily 
eliminate the need for this highway connector, it may have a 
bearing on the timing of its Implementation. 

4. A study of downtown rapid transit is currently being carried 
out by the Regional District at the request of the City. This 
study will provide additional information about the role that 
this route might play with respect to rapid transit. The first 
stage of this report (Downtovra Transit Concepts) will be com- 
pleted in November of this year. 


cent ' d 
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Clause 1 continued 


There are certain aspects of the consultants report that yoiir 
officials would want to report on before the project proceeds to any next 
step towards implementation. However, in view of the foregoing, your 
officials do not consider it appropriate to report in any meaningful detail 
on the consultant's report at this time. Therefore, your officials are 
drawing to Council's attention the following aspects of the report that they 
feel will require further examination and discussion when the above matters 
have been clarified, 

(i) Access Ramps 

A review of the number and location of ramps with comment 
on their function and impact from an Engineering, Planning 
and Social Planning point of view, 

(ii) Noise 

A more detailed review of the noise criterion applied in 
the study. This may affect the detailed location of the 
freeway in the westerly end of the Strathcona area, 

(iii) Transit 

Depending on the priorities and types of transit in the 
Regional system and also the downtown transit concepts, 
some modifications to the facility may be appropriate, 

(iv) Railway Companies 

Some further discussions with the railway officials appear 
desirable in an attempt to overcome railway companies' 
objections, 

(v) Community Impact 

Review and discussion on the philosophy and method of 
residential property acquisition and relocation, and on 
the question of a property freeze along the alignment. 


B, SUMMARY REPORT AM) MODEL 

On August 24.th, 1971, Council instructed its officials to prepare 
a sximmary of the East Approach Route study for distribution to interested 
citizens free of charge. The summary (copies of which are being distributed 
with this report) is now available for public distribution. It is recommended 
that the Summary Report be advertised through the public media and that copies 
also be available wherever the model is being displayed for viewing. 

Tentative arrangements have been made for the model to be displayed 
at both Britannia and Windermere Secondary Schools and in the main building 
of the Public Library, It is proposed that the model be displayed at each 
school for one week and thereafter at the Public Library for an appropriate 
length of time depending on displays already booked at the Library. 

C. SUBMISSIONS FROM THE PUBLIC 

On August 24.th, 1971, Coimcil resolved that City Council or Committee, 
make arrangements to hear submissions from the public and in particular from 
the citizen members of the Liaison Committee, It is suggested that the 
Summary Report be distributed and the model displayed for a short time before 
such meetings are arranged in order to allow citizens to be fully informed on 
the proposed freeway route before appearing before Council, 


cent ' d 
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Clause 1 continued 


D. IMPACT ON THE STRATHCONA REHABILITATION PROGRj^M 

The Standing Ckjmmittee of Cornell on Planning and Development at its 
meeting of July 15th, 1971, deferred consideration of the street requirements 
in the Strathcona area which might result from a freeway connection from the 
east end of the New Georgia Viaduct to Highway 4-01 and requested that the 
matter be brought to Council's attention at the same time as the report on 
the freeway expected from the consultants. 

The alignment recommended by the consultants would require the 
acquisition of only one residential property in the Strathcona area in the 
block boimded by Gore Avenue, Dunlevy Avenue, Union Street and Prior Street, 
to allow for the construction of an off ramp to Main Street. In addition, 
another 14. properties are recommended for purchase at the option of the owner 
because noise levels in these dwellings, as a result of the proposed freeway, 
are likely to exceed the levels set by accepted accoustical standards. All 
of these potentially affected properties fall within the boundaries of the 
Strathcona Rehabilitation Program. 

Because of the relatively small number of properties involved 
(1 required, 14. optional out of 555 in the area) and because it may be some 
time before the transportation matters outlined on Page 1 of this report 
including the further examinations and reviews of the freeway as designed 
are clarified and finalized and the uncertainty as to when the freeway might 
be built, it is suggested that property owners in the block bounded by Gore 
Avenue, Dunlevy Avenue, Prior Street and Union Street be allowed to participate 
in the Rehabilitation Program on the same basis as all other eligible property 
owners in the Strathcona area. 

E. RECOMMENDATIONS 

It is RECOMMENDED that: 

1. A further detailed report be made by the City Engineer, the 
Director of Planning and Civic Development and the Director 
of Social Planning and Community Development (subsequently 
referred to as "officials") on the proposed East/West Freeway 
after clarification of the items mentioned in Part A above. 

2. City officials in co-operation with the City Clerk arrange for 
immediate public distribution of the Summary report and the 
displaying of the model. 

3. City officials in consultation with the Chairman of the 
Standing Committee on Transportation make arrangements to 
hear submissions from the public after the Summary report 
has been distributed and the model has been displayed. 

4.. Council allow the participation of eligible property owners 
in the block bounded by Gore Avenue, Diinlevy Avenue, Union 
Street and Prior Street in the Strathcona Rehabilitation 
Program and so Inform the Strathcona Rehabilitation Committee. 


SEE ^K^.kJ.U 


Your Board RECOMMENDS the foregoing recommendations of the City Engineer, 
Director of Planning and Civic Development, and Director of Social 
Planning/Community Development be adopted. 


FOR COUNCIL ACTION SEE PAGE(S).....^iZ— 
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Board of Administration, November 26, 1971 (FINANCE - 1) 


FINANCE MATTERS 


CONSIDERATIONS 

1 . Grant Application - Frog Hollow Information Centre 

The Director of Social Planning/Community Development reports 
as follows: 

"When the 1971 Information Centre Grant Applications were made 
to Council the group at Frog Hollow was expecting to move into 
Thunderbird School by the end of June. For this reason they 
requested funds for a period of six months only. However, 
because of the Provincial freeze on school construction, the 
Thunderbird School and Neighbourhood Centre was delayed and 
is not expected to be finished until next April, at the 
ea rl iest . 

Frog Hollow is therefore requesting a grant of another $915 
under the same conditions to cover their expenses for the 
second six months -- July to December 1971. 

The Director of SP/CD recommends that this grant of $915 be 
made to the Frog Hollow Information Centre. 

Source of funds would be Accumulated Surplus from Prior Years, 
subject to correction when the September budget review is 
completed . " 

Your Board submits the foregoing report of the Director of 
Social Planning/Community Development for Council CONSIDERATION. 


2 . Civic Dinner - Australian National Rugby Team 
The City Clerk reports as follows: 

"The British Columbia Rugby Union, in a letter dated November 16th, 
advises that the Australian National Rugby Team will be in the City 
December 1st to 5th for a feature game against a British Columbia 
representative team. The Organization is requesting, therefore, 
that the City host a dinner on Friday, December 3rd, at an estimated 
cost of $250.00. 

Your Board notes that it has been the practise over a period 
of time, that Council has approved of similar requests involving 
visiting international teams. If approval is given, it is suggested 
that the details be left in the hands of the Civic Entertainment 
Committee . " 

Your Board submits the foregoing for the CONSIDERATION of 
Counci 1 . 
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INFORMATION 

3 . DBS Preliminary 1971 Census Results 

Your Board has received the following report from the Director of Finance, for 
Council's information. 

"The Dominion Bureau of Statistics has released the following p relim i nary 1971 
Census population results. The final figures, which will probably not be released 
until sometime in 1972, are not expected to be appreciably different, but this will 
not be known unuil they are released. For Council's information, we are also show- 
ing the 1966 Census population figures and the percentage increase that has occurred 
over the five year period. 


Municipalities in 
the GVRD 

1966 
Census 

Preliminary 
1971 

Census 

Percentage 
Increase 


(000) 

(000) 

7. 

Vancouver City 

AlO.A 

A22.3 

2.90 

Burnaby 

112.0 

12A.2 

10.89 

Surrey 

81.8 

96.7 

18.22 

Richmond 

50.5 

61. A 

21.58 

North Vancouver District 

A8. 1 

57.1 

18.71 

Coquitlam District 

AO. 9 

52.2 

27.63 

Delta 

20.7 

A5.2 

113.36 

New Westminster 

38.0 

A2.1 

10.79 

West Vancouver 

32.0 

36.3 

13. AA 

North Vancouver City 

26.9 

31.9 

18.59 

Port Coquitlam 

11. 1 

19.6 

76.57 

Port Moody 

7.0 

10.8 

5A.29 

Waite Rock 

7.8 

10.2 

30.77 


(UEL and Fraser Mills not shown) 


It can be seen that Vancouver has by far the lowest growth rate and Delta the 
highest. Vancouver in 1966 had A5.9% of the total2\F.D population and now has 41.5%. 

There may be various implications from the planning point of view, however, from 
the financial point of view, the main points are the effect re the Provincial Per 
Capita Grant, the City's participation in the Regional District, and the City's share 
of Provincial Welfare costs. Details are as follows: - 

I , P rovincial Per Capita Grant 

The grant is currently $30 per year per capita, using 1'966 Census figures. 
The Provincial Government is expected to use the 1971 Census figures in distributing 
the 1972 per capita grant. Assuming no change in the $30, this would indicate 
increased grant revenue of approximately $360,000 in 1972. This is less than we 
ha:! anticipated for 1972 as we had overestimated what the City's population would 
be. 

H • Greater Vancouver Rt^gional District 

a. General operatin;; costs of tlx; Regional District 


As those costs are distributed on an assessment basis, the 1971 Census 
will have no effect. 
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Clause No. 3 (cont'd.) 
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b. Regional District Plnn n ing Costs 

These costs are distributed on the basis of population, with Vancouver's 
share being approximately $170,000 in 1971. Eased on the new population figures 
our share of the costs should drop by approximately $15,000 in 197 2 before 
considering normal cost increases. 

c . V oting Strength 

Voting strength on the Regional District Board is based on population in 
units of 20,000. Up to now, Vancouver has had 21 votes out of 56 or 37j% of the 
voting strength. The 1971 Census will change this (by our calculations) to 
22 votes out of 61 or 36% of the voting strength. 

III. Municipal Share of Provincial Welfare Costs 

15% of total Provincial welfare costs are paid by the municipalities, cities 
a'.id towns in B.C. Vancouver's share, based on the 1966 Census, has been 410,000/ 
1,450,000 (approximately). We do not know at this time the population figure for 
the municipalities, cities and towns in B.C. for the 1971 Census, however, looking 
a!: the growth rate for the rest of the municipalities in the GVRD (23%) and the 
rate for Greater Victoria (12%) compared to Vancouver's growth rate of 3%, it is 
reasonable to assume that Vancouver's share of the Provincial welfare costs will 

be a lower p -rccni:a,-;e of the total than previoua ly . '* 

I 

Your Board submits the report of the Director of Finance to Council for INFORMATION, 


RECOMMENDATION 


4. 


Sy 


Change of Status from Temporary to Permanent for Three Library 
Clerk I's 

The Director of Finance, Co-ordinator of Data Processing and 
tems and Director of Personnel Services reports as follows: 


"For many years, three Library Clerk I positions have been 
najiied "temporary" and have been included on the Library's casual 
pejriod during that period. 

There is no reason to consider these positions as temporary, 
anld they should be made permanent. The Director of the Library 
and the Library Board have submitted a request dated August 4, 1971 
in which it recommends that these three positions be made permanent 
and I recommend that their request be approved effective August 1, 1971 

The Director of Personnel Services reports that he has 
rdviewed the duties of the positions and that the classification of 
Library Clerk I, Pay Grade 4 ($326 - $381 per month) is correct. 

The annual cost of their request, if approved, would be 
altout $300, this being the cost of additional fringe benefits. 
The Cost from August 1 to December 31, 1971 would be approximately 
$;.25. The Library has sufficient funds available for the remainder 
o:^ 1971." 


Your Board RECOMMENDS that the recommendations of the 
Director of Finance, Co-ordinator of Data Processing and Systems 
aid the Director of Personnel Services be approved. 


Board of Administration, November 26, 1971 (FINANCE - 4) 

RECOMMENDATION 

5. Tender No. 12-72-1: Supply of Policemen's & Firemen's Uniforms, 

Overcoats & Raincoats for 1972. 

Tender No. 12-72-2: Supply of Policemen's & Firemen's Shirts for 

1972. 

Tender No. 12-72-3: Supply of Policemen's & Firemen's Oxfords & 
Boots for 1972. 

The Chief Constable, Fire Chief and Purchasing Agent report as 
follows : 

"Tenders for the above supplies were opened by your Board on 
November 8th and 15th, 1971. 

The 5% Provincial Sales Tax is in addition to the prices shown 
in this report. 

The Chief Constable, Fire Chief and Purchasing Agent RECOMMEND 
acceptance of the bids as follows: 

Tender No. 12-72-1: Uniforms, Overcoats & Raincoats 

The overall low bid submitted by Gort^on Campbell Ltd. at a cost of 
$96,735.65. 

Tender No. 12-72-2: Shirts 

The low bid submitted by Empire Shirt Manufacturing Co. Ltd. at a 
cost of $20, 966.80. 

Tender No. 12-72-3: Oxfords & Boots 

The only bid received submitted by J. Leckie Co. Ltd. at a cost of 
$20,870.00. 

We FURTHER RECOMMEND that Council authorize these contracts in 
advance of Council approval of the 1972 Budget. 

The Police and Fire uniforms, shirts, oxfords and boots are 
covered by Union Agreement, and early ordering will satisfy the union 
request that deliveries be made by July 1st, 1972. 

If Council approves the awarding of these contracts, the 
necessary funds totalling #138,572.45 (plus 5% tax) will be included 
in the 1972 Revenue Budget." 

Your Board RECOMMENDS the report of the Chief Constable, Fire 
Chief and Purchasing Agent be approved. 


FOR COUNCIL ACTION SEE PAGE(S) . 
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BOARD OF ADMINISTRATION 
PERSONNEL MATTERS 


SUPPLEMENTARY REPORT NOVEMBER 26, 1971 


RECOMMENDATIONS 


1. Deferral of Vacation Entitlement - Mr. W. B. Wynn , 

Finance Department 


The Director of Personnel Services reports as follows: 

"I have received from the Deputy Director of Finance a request 
for Mr. W. B. Wynn, Systems Analyst II, Data Processing & 
Systems Division, to defer the remaining 5 days of his 1971 
vacation entitlement to 1972. 

Mr. Wynn is now Acting Assistant Director of Welfare and 
Rehabilitation and due to pressure of work will be unable to 
take the remainder of his vacation this year. 

The Director of Finance, Director of Welfare Services and 
myself recommend this request for deferment." 

Your Board RECOMMENDS that the foregoing recommendation of the 
Director of Personnel Services be adopted. 


2. Extension of Leave of Absence Without Pay - L.H.J. Atkinson and 
D. Werlin, Officers of the Vancouver Civic Employees Union 

The Director of Personnel Services reports as follows: 

"A letter has been received from the Vancouver Civic Employees 
Union requesting an extension of leave of absence without pay 
from January 1, 1972 to December 31, 1972, for L.H.J. Atkinson 
(Garage) and D.L. Werlin (Sewers) for the purpose of performing 
their duties as officers of the Union. 

The Union further requests that should Mr. Atkinson or Mr. Werlin 
wish to return to their work with the City, prior to the expiry 
of the extension period, they will be permitted to do so 
provided that a reasonable advance notice is given. 

It is therefore recommended that Mr. L.H.J. Atkinson and 
Mr. D.L. Werlin, Officers of the Vancouver Civic Employees 
Union, be granted an extension of leave of absence without pay 
from January 1, 1972 to December 31, 1972, for the purpose of 
performing their duties as Officers of the Union, and should 
Mr. Atkinson or Mr. Werlin wish to return to their work with 
the City, prior to the expiry of the extension period, they will 
be permitted to do so provided that a reasonable advance notice 
is given." 

Your Board RECOMMENDS that the foregoing recommendation of the 
Director of Personnel Services be adopted. 


\ 2 ') 
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RECOMMENDATIONS ; 

3. Leave of Absence without pay for Mr. Gordon R. Anderson, 
Vancouver Fire Fighter's Union, Local #18. 

The Director of Personnel Services reports as follows: 

"On November 16, 1971, Council adopted a recommendation 
from the Board that leave of absence without pay be 
granted Mr. G. R. Anderson for the term of one year, 
effective December 1, 1971 for the purpose of 
conducting Union business. 

The Director of Personnel Services has now received a 
request from the Union that this leave of absence 
without pay be effective from January 1, 1972 rather 
than from December 1, 1971, as originally requested." 

The Director of Personnel Services recommends that your Board 
obtains the approval of City Council for this change and the Fire 
Chief concurs in this recommendation. 

Your Board RECOMMENDS that the above recommendation of the 
Director of Personnel Services be adopted. 


4 . Revision to Personnel Regulation No. 250 - "Transfers" 

The Director of Personnel Services reports as follows: 

"The President of C.U.P.E., Local 1004, requested that a regulation 
be prepared outlining the policy to be adhered to when hourly 
paid workers are transferred from one Engineering Branch to 
another. 

Regulation No. 250, Section 1 applies specifically to the 
transferring of Inside, Nurses, Electrical and Foremen.. 
Therefore, I recommend that Section 250-2 (see below) be added 
to Regulation No. 250 and that it be adopted as submitted. 


250-2. Outside 

I. When a function is allocated to another Branch 
and the City requests the incumbent to transfer, 
the following provisions apply: 

(a) The employee shall maintain his former 
Branch seniority rights for one year and 
then transfer his former Branch seniority 
to the new Branch. 

(b) If the employee applies for a vacancy in 
his former Branch within one year of the 
date of transfer and is successful, he 
will retain his former Branch seniority 
date . 


II. When a function is allocated to another Branch 
and the City does not request the incumbent to 
transfer but the employee voluntarily requests 
transfer, then Section 250-2 (1) does not apply. 
The employee's seniority date in the new Branch 
will be the date he commences work in that Branch. 


III. When the situations described in either Sections 
I or II above occur, the Engineering Department 
shall complete Engineering Form 269 (Staff 
Alteration Form - Outside Workers) designating 
which section of this Regulation shall be 
applicable, have the employee sign the form and 
distribute copies to the Union, Payroll and the 
Branch . 


I 
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Clause No. 4 (cont 'd . ) 

The provisions of Regulation No. 250-2 have been discussed with 
the City Engineer and the President of C.U.P.E., Local 1004, both 
of whom are in agreement with the recommended addition." 

Your Board RECOMMENDS that the foregoing recommendation of the 
Director of Personnel Services be adopted. 

(Copies of the Regulation No. 250, Section 1 is circulated for 
inf orma tion ) 


5. Postponement of Holiday - Mr. R. B. Hayward, Assistant Director, 
Advance Planning & Research Division 

The Director of Planning & Civic Development reports as follows: 

"The Assistant Director, Advance Planning and Research Division 
is allowed 15 working days' vacation during the year 1971. Up to the 
end of November, he had taken only 7 days of the 15, because of 
official commitments and intended to take vacation in the Christmas 
month. During the month of December, however, there are three 
important reports that will require his personal attention - 

(a) The False Creek Policy Proposals Report. 

This Report along with the False Creek Consultants' Report 3 
is being forwarded to Council. 

(b) The Downtown and West End Repopt . 

(c) Downtown Transportation Concepts. 

The Wilbur Smith Report for the Greater Vancouver Regional 
District on Downtown Transportation is due to be received and 
will require Planning Department participation in discussions. 

Consequently, it is undesirable for Mr. Hayward to take an 
extended vacation in December. 

It is recommended that permission be granted Mr. Hayward to 
transfer 5 days of his 1971 vacation time to 1972." 

Your Board RECOMMENDS that the recommendation of the Director of 
Planning and Civic Development be accepted. 


tOR COUNCIL ACTION SEE PAGE(S),y 
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PROPERTY MATTERS 
NOVEMBER 26, 1971 


lECOMMENDATION 


1 . Acquisition For Replotting Purposes 

N/S 5th Avenue between Carolina & Fraser Streets 

Ihe Supervisor of Property & Insurance reports as follows: 

"Lot 8, Block 93, D.L. 26i|A, which lies adjacent to City-owned 
Lots 9 and 1 in this block, has been offered for sale to the 
City by the Owner. 

This property consists of a single lot, 33' ^ 122' in size, zoned EM-3, 
Improved with an old bam which Is vacant. All services, with the 
exception of lane access, are available. 

In November, 1970, City-owned Lots 9 and 10 were released for sale 
by the Director of Planning with the recommendation that Lots 9 and 
10 be sold without advertising to the owner of Lot 8, subject to con- 
solidation Into one parcel and other conditions. The owner subsequently 
decided to abandon his plans for development of an apartment building. 

Following negotiations, the owner now agrees to sell Lot 8 for the sum 
of $18,000.00 as of November 30, 1971. This price is considered to be 
fair and eqviitable. Upon acquisition of this property, it is proposed 
to demolish the building thereon and proceed with consolidation as 
proposed by the Director of Plazmlng . 

RECOMMENDED that the Supervisor of Property & Insurance be 
authorized to acquire this property for the sum of $18,000.00 
on the foregoing basis chargeable to Code i|.954/821 - Property 
Purchases for Resale Account and to report later, in 
consultation with the Director of Planning, on its disposition 
including the possibilities for public housing." 

Your Board RECOMMENDS the foregoing recommendation of the Supervisor 
cf Property & Insurance be approved. 

cl. Acquisition for Realignment of Cassiar- 
Rupert Diversion, 33Q5 Graveley Street 

"he Supervisor of Property and Insurance reports as follows: 


"On May 9th, 1967, City Council authorized the Supervisor of Property 
and Insurance to negotiate the purchase of Lot 22, Block 3, of the 
NlA^s Sec. 29, T.H.S.L. , known as 3305 Graveley Street, for the re- 
alignment of the Cassiar-Rupert Diversion in order to improve the 
traffic movement through the intersection at First Avenue. 

Subsequently, on August 29th, 1967, City Council authorized the 
Corporation Counsel to proceed with the expropriation of this 
property, as a realistic settlement with the owner could not be 
effected. Although notice concerning expropriation was issued 
in this regard, the matter has been held in abeyance since that 
time pending a decision from the Department of Highways concerning 
possible alterations to Highway 401 in the immediate vicinity. 


. . . Continued 
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Clause No. 2 (Continued) 


Early in 1971 the City Engineer advised the Supervisor of Property 
aind Insuraince that plans have developed to the point where negotiations 
should be reopened respecting the acquisition of the subject property. 
Funds were included in the 1971 Major Street Paving Program for the 
acquisition of this property. 

These premises comprise a one-storey frame dwelling with a main floor 
area of 1,011 sq. ft,, erected in 1947 on a site 55. 7» x 127', zoned 
R.S.-l. The dwelling contains 4 rooms plus a finished enclosed porch 
area on the main floor and a recreation room in the basement. This 
building has 8 plumbing fixtures, a patent shingle roof, stucco ex- 
terior, a concrete foundation and is heated by an automatic oil-fired 
furnace. There is a matching garage at the rear. The dwelling is in 
excellent condition and may be suitable for sale for removal. 

Following negotiations, the owner, who is in occupation of the property, 
amd in fact built the dwelling in 1947, has agreed to sell for the sum 
of $33,100.00 as of November 15th, 1971, subject to his retaining 
rent-free possession to January 31st, 1972. This price is considered 
realistic and reflects market value to the owner herein. 


RECC»«IMENDED that the Supervisor of Property and Insurance be authorized 
to acquire this property for the sum of $33,100.00 on the foregoing 
basis chargeable to Code 147/4904." 


Your Board 

RECOMMENDS that the foregoing report of the Supervisor of Property and 
insurance be adopted. 

;:npormation 


Demolitions 


^he Supervisor of Property and Insurance reports as follows :- 

"I have received aoid opened quotations from various contractors 
for demolition of the structures listed below amd have awarded 
the contracts to the low bidders as noted :- 

Successful 


Property 

■i}31 Gore Avenue 
lots 18 & 19, 
Illock 5, D.L.196 


< 76 E. Cordova St. 
lot 16, Block 57, 
I».L.. 196 

3 635 Napier Street 
Lot 6, Block 28, 
I.L. 264A 


Project 

Provincial 
Courts 
(Vancouver) 
Complex 

Hostel for 

Single 

Men 


Bidder 


City to 


Bob Columbus $1,600.00 


Code No. 
442/1209 


R. Shortreed $ 850.00 53l/l251 


P.Schmidt $ 842. 50 53l/l211 


Advaince Purchases- 
Britaoinia 
Community Services 
Centre - p/m- 
Oct. 29/71 r/C- 
Nov. 2/71 

1629 William Street Advance Purchases Paul Bulych $ 825.00 
Ljot 23, Block 38, Britannia Community 
.L. 264A Services Centre 

P/m Oct. 29/71 
R/C Nov. 2/71 


531/1212 


Continued 
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Clause No. 3 (Continued) 

The above contracts have been confirmed by the Board of 
Administration and are reported to Council for Information." 

Your Board submits the matter to Council for INFORMATION. 


CONSIDERATION 


]|.. Tender for Lease - Parking Site 
Within Cloverleaf Area, Situated 
North End of Granville Bridp;e 

['he Supervisor of Property & Insurance reports as follows: 

"Tenders for the operation of the Portions of Block 112 & 113> 
D.L. 5^1 J Within Cloverleaf Area, situated North End of 
Granville Bridge, parking site consisting of approximately 
90,000 square feet of blacktop was advertised in the local 
newspapers and opened by the Board of Administration on 
October 25th, 1971, in accordance with the usual tendering 
procedure. The tenderers in each case were required to submit 
bids on the basis of a flat rate as well as a percentage of 
the monthly gross, both figures were required. The lease term 
is for a period of 5 years coitimencing December 1st, 1971 with 
the lessee bearing all expenses except property taxes. The 
following bids were received: 

(1) Dominion Vancouver Motors LLmited 

A flat rate of $1,00^.00 per month, or 30^ of the 
gross receipts per month, whichever is the greater. 

(2) The Cecil Motor Hotel 

A flat rate of $1,000.00 per month or 2^% ol the 
gross receipts per month, whichever is the greater. 

(3) Imperial Parking Limited 

$750.00 per month, or 7S% of the gross revenue, which 
ever is the greater. 

(U) Host Rent-A-Car 

Offered on the basis oi a 10^ ol the gross as a 
management fee, the City to pay business tax & insurance 
expenses. Based on their projected income this offer 
is low. 

(5) Downtown Parking Corporation Limited 

Oflered on the basis ol a 10^ of the gross as a manage- 
ment fee, the City to pay all operating expenses. 

The bid from Dominion Vancouver Motors Limited, in the amount of $1,005.00 
per month or 30^ of the gross revenue, is considered to be the highest re- 
turn to the City and that of the Cecil Mator Hotel the second highest. 

Prior to reporting the tender results to Council, a letter, a copy of which 
is attached, has been received from the representatives of the Cecil Motor 
Hotel, which states, in effect, that they need a portion ol the site for 
parking in conjunction with their hotel operation and express the fear that 
they will not be able to make satisfactory arrangements with Dominion 
Vancouver Motors Limited, who are the highest bidders. 


. . Continued 
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Clause No. \\. (Continued) 

In this respect, a check with the previous operator. Downtown Parking Corp- 
oration, has confirmed that prior to this tender call there was very little 
transient parking use made of this site, and that the approximate West hall 
of the cloverleaf was used by Dominion Vancouver Motors Limited, for car 
storage, and the easterly portion by Cecil Motor Hotel for guest parking. 

Dominion Vancouver Motors Limited have been contacted respecting 
their tender, and they have advised that they propose to operate 
the site generally in accordance with the previous Downtown 
Parking Corporation operation, and that there definitely will be 
an amount of surplus parking available. However, they, are 
unable to specify at this time the amount that will be available. 

CCWSIDERATICN 

Under normal circumstances, the Supervisor of Property and Insurance would 
recommend the acceptance of the highest offer. However, in view of the 
facts 

(a) that the previous main occupants ot the site were Dominion 
Vancouver Motors Limited and the Cecil Motor Hotel, 

(b) that the difference in bid of these previous occupants is 
only $5.00 per month, 

(c) that the Cecil Motor Hotel have expressed a need for a 
certain amount of parking space to be used in conjunction' 
with their hotel operation, 

(d) that Dominion Vancouver Motors have indicated that a 
certain ?«nount of the site is superfluous to their needs. 

City Council may wish to consider authorizing the Supervisor 
of Property and Insurance to negotiate with Dominion Vancouver 
Motors and the Cecil Motor Hotel for the distribution of the 
site, the rental to be pro-rated, based on the highest offer 
received and the results to be reported to Council. If this 
proposal is favoured, it would be necessary to adjust the 
commencement date of the lease accordingly, with the present 
operator carrying over on a monthly basis." 

:rour Board submits the foregoing report of the Supervisor of Property 
^ Insurance to Council for their CONSIDERATION. 

Delegation Requests: Dominion Vancouver Motors Limited 

The Cecil Motor Hotel 

Letters circulated: Dominion Vancouver Motors Limited 

November 12, 1971 

The Cecil Motor Hotel 
November 12, 1971 
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REPORT TO COUNCIL 
STANDING COMMITTEE OF COUNCIL ON HEALTH AND WELFARE 

NOVEMBER 25 > 1971 


The Standing Conunittee of Council on Health & Welfare on 
November 25, 1971, at approximately 2 p.m. considered the following 
matter which is being reported to Council at this time in view of 
the fact it is considered the immediate attention of Council should 
be given. 


RECOMMENDATION 

New Social Allowance Rates 

The Committee had before it the following report of the Board 
of Administration dated November 24, 1971 entitled New Social Allowance 
Rates, which is submitted to Council for consideration: 

(The appendices referred to are on file in the City Clerk's Office) 

"The Director of Welfare Services reports as follows: 

1. BACKGROUND : 

(i) The current social allowance scale was originally devised 
in the 1940-45 period. 

(ii) Since 1945, in recognition of the vast changes in living 
style, there have been periodical percentage increases 

in the total amount per ind4.vidual or family and these have 
been allotted to food, sundries or rent on a guesstimate 
basis. Additional amounts have been added to food, ($8.00 
per child per month), a special annual grant of $15.00 
for school supplies and annual amounts of $15.00 for child- 
ren's recreation and $15.00 for children's clothing. 

Moreover, a provision for making possible special 'one- 
shot' grants to meeting extraordinary emergencies, to 
cover such items as clothing, food, furnishings, appliances 
or bedding, has been increasingly demanded by recipients and 
has been increasingly regarded as a supplement to the 
social allowance scale. These ' additionals ' or 'overages' 
have generated over 350 appeals and more will come. 

(iii) Under the existing social allowance program, there are some 

real inconsistencies in the food allowances. The schedule does 
not recognize the difference in cost for a family with 
teenage children as compared with a family with pre-school 
children. Also, the present schedule does not make 
provision for clothing, on a month-to-month basis, relative 
to ages of children. 

Furthermore, the existing schedule does not make adequate 
provision for handling shelter and utility costs. As a 
result, there is great inconsistency in the handling of 
applicants and in many instances, injustices do occur 
resulting in constant appeals. 

The proposed schedule is designed to remove the inconsis- 
tencies, to reduce or eliminate worker judgement on items 
that do not require such judgement and to provide an 
allowance which is more closely related to present day 
minimal living costs. 


Cont'd. 
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2. PROPOSAL : 

That the new schedule of social allowance rates as developed 
by the City Welfare and Rehabilitation Department, as set 
out in Appendix A (Page 4) be submitted to the Honourable 
Minister of Rehabilitation and Social Improvement for 
consideration. This new schedule outlines the minimal 
amounts considered necessary by age, sex or size of 
family, specifically designated monthly amounts for: 

(I) food, (2) clothing, (3) personal care, (4) transportation, 
(5) recreation, (6) school grant, (7) household operations, 
(8) household repair and replacement, (9) rent, (10) heat, 

(II) utilities. 

3. INFORMATION RE PROPOSAL 

(i) The amounts for each item were derived from the best author- 
ities available, both locally and from across Canada. 
(Appendix B, Pages 5 &6) , with the exception of rents which 
are based on actual rents paid by recipients, (Appendix 

C & D, Pages 7 & 8) . 

(ii) The new and old schedules have been applied to 21 sample 
families, and this is set out in Appendix G, Page 11. 
While some families may receive very little more, under 
the new schedule most would receive considerably more. 

(iii) The direct welfare costs of applying the new schedule. 

Appendix A, to the caseload of recipients as at October 27, 
1971, was determined by the Data Processing Division. 
Using the computer, the new schedule rates were matched 
against the information on the master file of social allowance 
recipients. The computer total of costs contained in 
Appendix E, Page 9, amounts to 2.9 million dollars per month. 

(iv) The total of direct welfare payments, based on the present 
rates, for basic social allowance was subtracted from the 
total of direct payments using the new schedule for basic 
social allowance. This is set forth in Appendix F, 

Page 10. The balance of $324,583, represents the gross 
additional welfare payments of applying the new schedule 
for one month for the City of Vancouver. 

(v) Assuming that the distribution of family unit size through- 
out the Province is similar to the City of Vancouver, the 
total Provincial caseload will be four times that of the 
City. This, of course, is subject to verification by the 
Province as to actual caseload. Applying this rough formula 
to the Provincial caseload, the gross additional cost for 
one year in the Province under the new schedule is estimated 
at $15,579,984.00, of which the net increased cost for 

the City of Vancouver on a per capita basis would be 
$662,149.32. Since rental costs vary from area to area, 
with rents being highest in the lower mainland, the gross 
Provincial costs could be a million dollars lower than 
stated above. 

4. JUSTIFICATION : 

(i) The new schedule is directly related to current basic living 
costs and recognizes the variation in costs relative to 
ages of children and size of family. 

(ii) Adoption of the new schedule will eliminate a large number 
of overage requests: (September 1971 - 487 requests for 
clothing; 473 for extra food; 53 for bedding) , thus reducing 
administrative costs and assuring more effective use of 
staff. Furthermore, it will provide for consistency in 

the handling of these items and eliminate unnecessary worker 
judgements, which too often produce confrontations. 
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(iii) Requests for additional grants will, of course, continue 
but will be related to emergency items resulting from 
fire, or other unusual circumstances. 

(iv) It would provide a good basis for annual adjustments of 

social allowance rates in accord with the cost of living, 
thus circumventing lengthy studies, interminable briefs, 
confrontations and appeals. 

5. DISPOSITION : 

That City Council submit this report of the Director of 
Welfare Services to the Provincial Government for consideration. 


Your Board wishes to point out that should the Provincial 
Government adopt this new schedule, it will cost the City of 
Vancouver taxpayers an additional $662,000 in 1972. This represents 
a .23 rise in the City's mill rate. The new Unemployment Insurance 
Act and the new Federal Family Income Security Plan, (which replaces 
the current family allowance program) , may both have an effect on 
the above noted increase. In essence, it may reduce the amount, 
however, at present, we do not have available to us specific 
information which will indicate to what extent this will affect 
our Social Allowance Program." 


The Director of Welfare Services reviewed the report and 
related it to the attached appendices. Mr. Boyd advised that 
if this proposed rate schedule was adopted by the Provincial Government 
this would eliminate most of the overages and many administrative 
problems, thereby allowing the staff to be used much more effectively. 

The Director of Finance was requested to submit to Council an 
historical report on welfare costs. 

After due consideration, it was 

RECOMMENDED 

(a) that the proposal contained in the report of the Board of 
Administration dated November 24th, be approved 

(b) that a committee be appointed to present the subject matter 
to the Honourable Minister of Rehabilitation and Social 
Improvement 

(c) that the matter of increased costs be referred to the Board 
of Administration for report back in line with suggestions 
of the Director of Finance that we seek to have our share of 
the costs reduced from the present fifteen per cent. 


FOR COUNCIL ACTION SEE PAGE{S] ... 
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SPECIAL COUNCIL - November 22, 1971 
PUBLIC HEARING 


A Special meeting of the Council of the City of Vancouver was 
held in the Council Chamber on Monday, November 22, 1971, at 2:00 p.m., 
for the purpose of holding a Public Hearing to amend the Zoning and 
Development By-law. 

PRESENT : His Worship the Mayor (In the Chair) 

Aldermen Adams, Bird, Broome, Calder, 

Hardwick, Linnell, Phillips, Rankin, 
Sweeney and Wilson 

CLERK TO THE COUNCIL: R. Henry 


MOVED by Aid. Bird, 
SECONDED by Aid. Adams, 

THAT this Council do resolve itself into Committee of the Whole, 
His Worship the Mayor in the Chair, to consider proposed amendments to 
the Zoning and Development By-law. 

- CARRIED 

1. S/W Corner of S.E. Marine 
Drive and Cromwell Street 

An application was received from the X-Kalay Foundation Society 
to rezone the westerly 400' plus or minus of Lot 2, Block 16 and 19, 
D.L. 330 and 331, situated on the south-west corner of S.E. Marine 
Drive and Cromwell Street. 

From: RT-2 Two Family Dwelling District 

To: CD-I Comprehensive Development District. 

There was no one present wishing to speak to this application. 

MOVED by Aid. Bird, 

THAT the foregoing application be approved and that in accordance 
with the recommendations of the Technical Planning Board and the Town 
Planning Commission the uses be restricted to an institution of 
philanthropic character and customary ancillary uses including off- 
street parking, subject to prior compliance by the applicants to the 
following conditions: 

(a) Acquisition of the subject lands from the City. 

(b) The detailed scheme of development to be first approved by the 
Technical Planning Board after advice from the Design Panel. 

(c) The floor space ratio not to exceed 0.50. 

(d) The buildings generally not to exceed a height of 2 storeys. 

(e) The resubdivision of Lot 2 to be first approved by the Approving 
Officer to establish a site of approximately 400' in width. 

FURTHER THAT if this particular development by the X-Kalay 
Foundation Society does not proceed, the property will revert to its 
present RT-2 Two Family Dwelling District Zoning. 

FURTHER THAT the City-owned land be subject to resale to the City 
at the selling price if this property is not developed within eighteen 
(18) months' time. 


- CARRIED 
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2. Both sides of Bruce Street, generally bounded 
by 43rd Avenue, The Lane south of 41st Avenue, 
the Lane west of Commercial Drive and the Lane 
east of Argyle Street; also the Unopened Portion 
of Bruce Street 


An Application was received from Mr. J. Bergins, Architect, for 
Mennonite Senior Citizens to rezone Lots 9-25 inclusive. Block 1, 
Lots 26 - 42 inclusive. Block 2, D,L, 717, and situated as described above. 

From: RS-1 One Family Dwelling District 

To: CD-I Comprehensive Development District 

Mrs. J. Rimmer, on behalf of certain property owners in the area 
expressed concern of the problems with traffic that may occur if the 
development proceeds. (Petition filed). 

Mr. Lockhart representing Wilson Heights United Church, made a 
number of enquiries relating to the development. The Director of 
Planning and Civic Development gave an explanation of the scheme. 

MOVED by Aid. Adams, 

THAT the foregoing application be approved and as recommended 
by the Technical Planning Board and the Town Planning Commission, the 
uses be restricted to dwelling units for senior citizens and customary 
ancillary uses, including off-street parking, subject to prior compliance 
by the applicant to the following conditions: 

(a) That approval is first obtained from City Council for the 
acquisition of the subject lots and a portion of Bruce Street, 
after a report from the City Engineer with special attention to 
the development and use of Bruce Street from 41st Avenue to the 
lane south thereof, that portion giving vehicular access to the 
subject site. 

(b) (i) the detailed scheme of development to be first approved by 

the Technical Planning Board after advice on architectural 
treatment from the Design Panel; 

(ii) the scheme of development not to exceed two storeys in 
height but may include small cellar areas for ancillary 
uses ; 

(iii) the floor space ratio not to exceed 0.50. 

(c) The Technical Planning Board, in considering the scheme of 
development, have particular regard to the form of development 
in relation to the surrounding single family homes and adjacent 
City Park. 

FURTHER THAT the City-owned land be subject to resale to the City 
at the selling price if this property is not developed within eighteen 
(18) months' time. 

- CARRIED 

3. East Side of Renfrew Street 

between Pender and Turner Streets 

An application was received from Netupsky Engineering Company Limited 
to rezone Lot E and Lots 28 - 32 inclusive. Block 71, T.H.S.L., situated 
on the east side of Renfrew Street between Pender and Turner Streets. 

From: RM-3 Multiple Dwelling District 

RS-1 One Family Dwelling District 

To: CD-I Comprehensive Development District 


cont ' d 
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East Side of Renfrew Street 

between Pender and Turner Streets (cont'd) 


The Technical Planning Board and the Town Planning Commission 
recommended against the application for reasons stated in the Board 
of Administration report dated August 20, 1971. However, the Technical 
Planning Board advised that it would favourably consider a hotel 
development at other locations described in the aforementioned report. 

Mr. Hedley on behalf of certain property owners north of Hastings 
Street in the area and on behalf of the Hastings Townsite Residents 
Association, spoke opposing the application mainly because of traffic 
and parking problems the development would create. 

Mr. Roey also spoke opposing the application for generally the 
same reasons. 

Mr. Netupsky spoke in support of his application and filed a 
petition from certain property owners in the area who also supported 
lis application. 

The Council also noted a letter from Mrs. Van Iderstine not 
dbjecting to the application, but suggesting that the owners of the 
proposed hotel offer supervision of its patrons and asking a number 
cf other related questions. 

ijlOVED by Aid. Wilson, 

THAT the foregoing application be approved generally in accordance 
\|/ith the design submitted but that the detailed scheme of development be 
siubject to the approval of City Council. 

- LOST 

r|lOVED by Aid. Hardwick, 

THAT the foregoing application by Netupsky Engineering Company 
Ijiimited be not approved. 

- CARRIED 

South Side West 12th Avenue 
between Cambie and Yukon Streets 

An application was received from Imperial Oil Limited to rezone Lot 
, Block B, D.L. 526, situated on the south side of West 12th Avenue 
tletween Cambie and Yukon Streets. 

From: RT-2 Two Family Dwelling District 
To: C-2 Commercial District 

Mrs. Vizer, the owner of the property adjacent to Lot 3 spoke 
abainst the application generally because of the problems created by 
tne operations of the service station, (e.g.) noise hazard and gasoline 
jmes , etc. 


P 


Mr. D. Fraser on behalf of the applicant filed an Area Property 
Lain, expressed some concern with certain conditions proposed by the 
2chnical Planning Board and described the retaining wall and land- 
;aping planned for the easterly property line. 

It was suggested that the developer endeavour to alleviate the 
:roblem of fumes from gasoline tankers when storage tanks are bei 


— . — ^^v^... ■y.^^v^j.j.iic uaiijvcj.o wiieii storage tanKs are oeinq 

r<ifuelled. 

McjvED by Aid. Adams, 

THAT the foregoing application by Imperial Oil Limited be approved 
subject to prior compliance by the owners to the following conditions as 
re coxtunended by the Technical Planning Board and the Town Planning 
Ccmir.iission: 
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South Side West 12th Avenue 

between Gamble and Yukon Streets (cont'd) 

(a) The consolidation of Lots 1, 2 and 3 into one parcel and 
dedication, if necessary, for any street widening for Gamble 
Street and 12th Avenue. 

(b) The detailed scheme of development being first approved by Council 
after reports thereon from the Technical Planning Board and the 
Town Planning Commission, with the developer maintaining, in 
addition to other landscaping areas, a minimum landscaped setback 
of 10' along the easterly property line in addition to the larger 
area already indicated in the plan, on the north-east corner of 
the site. 

(c) No ingress or egress to the City lane East of the East wall of the 
building. 

FURTHER THAT the area of Lot 3 when consolidated, be limited to 
parking use only and 

FURTHER THAT the Technical Planning Board and Town Planning 
Commission, when reporting to Council have particular regard to the 
positioning of the gasoline pumps and to the practicality of leaving 
both boulevard trees on 12th Avenue. 

- CARRIED 

5. North Side West 41st Avenue 

between Trafalgar and MacKenzie Streets 

An application wss received from Mr. W.D. Buttjes, Architect for 
Crofton Lodge to rezone Lots 9-16 inclusive, and approximately the 
southerly 183.75' of Lots 24 - 31 inclusive. Block 9, D.L. 2027, 
situated on the north side of West 41st Avenue between Trafalgar and 
MacKenzie Streets. 

From: RS-1 One Family Dwelling District 

To: CD-I Comprehensive Development District 

Two persons appeared speaking against the application because 
of the density of the development and the traffic and noise problems 
which may occur. 

MOVED by Aid. Hardwick, 

THAT the foregoing application by Mr. W.D. Buttjes be approved 
in accordance with the Technical Planning Board and the Town Planning 
Commission, the uses being restricted to a residence for retired and 
semi-retired persons, consisting of sleeping units, dining and 
recreation facilities, small barber, beauty and variety shop, and 
other ancillary uses, including off-street parking, and subject to 
the prior compliance by the owners to the following conditions: 

(a) The acquisition of the subject properties, including lands within 
the area already dedicated for lane; the consolidation of same 
into one parcel and so registered at the Land Registry Office, 
with prior agreement of City Council on the dedication of the 
southerly 17 feet for a nominal sum for the future widening of 
41st Avenue. 

(b) Detailed scheme of development to be first approved by the 
Technical Planning Board after advice from the Design Panel on 
architectural design, the Technical Planning. Board having 
particular regard to the treatment and landscaping of the open 
portions of the site and its relationship to the adjacent one-family 
dwellings . 
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North Side West 41st Avenue between 
Trafalgar and MacKenzie Streets (cont'd) 

(c) The floor space ratio not to exceed 0.45 gross, but excluding 
any storage, laundry, furnace rooms, or underground parking, if 
located totally below grade. 

(d) The scheme of development not to be materially different from that 
submitted with the application prepared by W.D. Buttjes and 
Associate Architects, dated August, 1971, Job #1301. 

(e) That the undertaking by Mr. Neil B. Cook, by letter of 
September 15, 1971, that: 

'At no time will Crofton Manor be used for transients, motel 
or hotel accommodation. The dining room will be open to 
guests of Crofton Manor and their guests but will not be 
open to the public' 

to form one of the conditions of the development permit if and 
when issued. 

(f) Only one suitably designed sign to be permitted on the site, 
such sugn to be first approved by the Technical Planning Board. 

FURTHER THAT should the foregoing conditions not be complied with 
within 180 days of approval at Public Hearing to the rezoning, the 
approval contained in this resolution shall expire. 

FURTHER THAT in accordance with the recommendations of the Town 
Planning Commission, the Technical Planning Board consult with the 
Fire Chief regarding fire access at the time of final processing of 
the details of the development. 

- CARRIED 

6. North Side West 13th Avenue 
between Laurel and Oak Streets 

An application was received from Mr. L. Sherwood for property 
owners, to rezone Lots 11 - 18 inclusive. Block 416, D.L. 526, situated 
on the north side of West 13th Avenue between Laurel and Oak Streets. 

From: RT-2 Two Family Dwelling District 
To: RM-3 Multiple Dwelling District 

The application was approved by the Technical Planning Board and 
the Town Planning Commission. 

MOVED by Aid. Rankin, 

THAT the foregoing application by Mr. L. Sherwood be approved. 

- CARRIED 

7 . West Side of Gamble Street, 
South of 65th Avenue 


An application was received from the Director of Planniny and 
Cilvic Development to rezone Lot 19 of Lot X, Blocks 1 and 2, D.L. 
32.1, situated on the west side of Cambie Street, south of 65th Avenue. 


From: RS-1 One Family Dwelling District 

To: CD-I Comprehensive Development District 


cont ' d 
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West Side of Cambie Street 
South of 6 5th Avenue (cont ' d) 


Four persons spoke against the application and expressed concern 
of schools in the area being overcrowded and the quality of the 
development. Mrs. B. Simmons filed a petition containing 40 signatures 
from a number of property owners in the area opposing the application. 

MOVED by Aid. Rankin, 

THAT the application be approved subject to the site being 
developed for senior citizens housing. 

- LOST 

MOVED by Aid. Wilson in Amendment, 

THAT the words subject to the site being developed for senior 
citizens housing in the foregoing motion of Alderman Rankin be 
deleted. 

- LOST 

The amendment of Alderman Wilson was put and lost. 

The motion by Alderman Rankin was put and lost. 

MOVED by Aid. Adams, 

THAT the foregoing application by the Director of Planning and 
Civic Development be approved as recommended by the Technical Planning 
Board and Town Planning Commission with the uses being restricted to 
townhouses or garden apartments with tjie height not to exceed two 
storeys and cellar, the floor space ratio not to exceed 0.60, with 
total underground parking, or 0.50 with limited surface parking. The 
ietailed scheme of development to be first approved by the Technical 
Planning Board after advice from the Design Panel. 

- CARRIED 

Block Bounded by South Side of 
West Georgia, Alberni, Jervis 
and Broughton Streets 

An application was received Mr. C.T. Paine of Paine and Associates, 
:o rezone Lots 8-13 inclusive. Block 31, D.L. 185, situated on the 
L'lock bounded by the south side of West Georgia, Alberni, Jervis and 
II rough ton Streets. 

From: C-5 Commercial District 

To: CD-I Comprehensive Development District 

The Technical Planning Board recommended that the application not 
e approved for the following reasons: 


■ 


a) The rezoning of these lands to a CD-I Comprehensive Development 
District is inappropriate in this area. 


(b) The scheme of development is considered inappropriate and incompatible 
in this area of the City, and with surrounding properties. 

The Town Planning Commission resolved: 

'"THAT the recommendation of the Technical Planning Board be not 
accepted, and PROVIDED THAT satisfactory additional parking can 
be provided and an amicable arrangement can be worked out 
between the developer and the Planning Department, the above 
property be rezoned to a CD-I Comprehensive Development District, 
the uses on the entire site to be restricted to a space needle 
containing observation deck, restaurant and cocktail lounge, 
subject to the following conditions: 

(a) That the development be restricted to the plans submitted, 
but excluding any future buildings; 


cont ' d 
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Block Bounded by South Side of West 

Georgia, Alberni , Jervis and Broughton Streets (cont'd) 

(b) The remainder of the above lots to be developed as public 
open space, substantially at the Georgia Street level, permitting 
underground parking; the public open space to remain as such in 
perpetuity. 

Mr. Skalbania, Architect for the developer spoke in support of the 
application and by the use of slides compared their scheme of development 
to other 'space towers' in various locations throughout the world. 

The developer filed letters from six (6) downtown business firms 
supporting the application. 

The Council heard the following delegation speaking against the 
application : 

(a) Community Arts Council - D. Bell-Irving 

Opposed at this location. Suggest, if necessary, a waterfront 
location east of Main. 

(b) Citizens' Council on Civic Development - Harald Weinreich 
Not at this location. If at all, within the P.N.E. grounds. 

(c) Mr. P. Hannah 

Not compatible with the area proposed. Should be located in 
area similar to P.N.E. 

(d) Mr. P. Sythe 
Not compatible. 

(e) Mr. W. A. Street 

Not an orderly development. Supports the Director of 
Planning 's statements. 

(f) Mr. Crowley - Representing the Town Planning Commission 

Explained the Commission's position with respect to this application 
although he indicated that it appeared not to be the same proposal 
as the one that was before the Commission. 

The Director of Planning also indicated that the present proposal 
outlined by the developer had been changed from the original submission. 

The Council also noted a letter from the Architectural Institute 
of British Columbia opposing the application. 

.HOVED by Aid. Bird, 

THAT the application by Charles T. Paine and Associates be not 
approved. 

- CARRIED 


Special Council (Public Hearing), November 22, 1971 


4 


Block Bounded by South Side of West Georgia, 
Alberni, Jervis and Broughton Streets (cont'd) 


A recorded vote was requested and the result is as follows: 

FOR AGAINST 

His Worship the Mayor 
Aldermen Adams 
Bird 
Calder 
Hardwick 
Linnell 
Phillips 
Sweeney 
Wi Ison 
Rankin 

MOVED by Aid. Hardwick, 

THAT the Committee rise and report. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Hardwick, 

THAT the report of the Committee of the Whole be adopted, and 
the Corporation Counsel be instructed to prepare and bring in the 
necessary amendments to the Zoning and Development By-law. 

- CARRIED 

Alderman Broome left the meeting to attend to other Civic 
Business after the hearing of delegations on Items 1 to 7 and 
after hearing the developer's architect speaking for the 
application on Item 8. 


The Council adjourned at approximately 5:15 p.m. 


***** 


The foregoing are Minutes of the Special Council meeting 
(Public Hearing), dated November 22, 1971, adopted by the 
Council on November 30, 1971. 
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CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 


A Regular meeting of the Council of the City of Vancouver was 
held on Tuesday, December 7, 1971, in the Council Chamber, at 
approximately 9:30 a.m. 

PRESENT : His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, Hardwick, 
Linnell, Phillips, Rankin, Sweeney and 
Wilson . 

CLERK TO THE COUNCIL : R. Thompson 

PRAYER The proceedings in the Council Chamber were opened with 

prayer . 

ACKNOWLEDGMENT His Worship the Mayor acknowledged the presence in 
the Council Chamber of students from the New Westminster 
Secondary School, under the direction of Mr. Hester. 

'IN CAMERA' MEETING 

The Council agreed to an 'In Camera' meeting later this day. 

ADOPTION OF MINUTES 

MOVED by Alderman Hardwick, 
SECONDED by Alderman Phillips, 

THAT the Minutes of the Regular Council meeting (including 'In 
Camera'), dated November 30, 1971, be adopted. 

- CARRIED 

MOVED BY Alderman Linnell, 
SECONDED by Alderman Bird, 

THAT the Minutes of the Special Council meeting (Court of Revi- 
sion) , dated November 30, 1971, be adopted. 

- CARRIED 

MOVED by Alderman Broome, 
SECONDED by Alderman Adams, 

THAT the Minutes of the Special Council meeting ('In Camera'), 
dated December 2, 1971, be adopted. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Alderman Bird, 
SECONDED by Alderman Wilson, 

THAT this Council resolve itself into Committee of the Whole, 
His Worship the Mayor in the Chair. 


- CARRIED 
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REPORT REFERENCE 


Director of Planning and 
Civic Development, and 


False Creek Development: 
Consultants' Report, and 
Planning Department Report. 


Thompson, Berwick, Pratt 

and Partners (Consultants) 


BOARD OF ADMINISTRATION AND OTHER REPORTS 


A . False Creek Planning Reports 


The Board of Administration, under date of December 2, 1971, 
reported with respect to a Planning Department report re Proposed 
Policies for False Creek, and the Consultants' Report #3 re False 
Creek . 

The Director of Planning and Civic Development, in the Board of 
Administration report of December 2, 1971, recommends as follows: 

"I. Procedural R oconmiendation s 


1. THAT Council receive this report and the two niajor 
reports it covers, and refer theni inmiediately to the 
Vancouver City E'lannin^ Conmiission, the Board of 
Parks and Public Recreation and the Vancouver School 
B oard . 


2. THAT Council, as soon as possible, arrange for a 
nieeting of the Standing Comniittoe on Planning and 
Developnient, and invite nienibers of the Vancouver 
City Planning Conimission, the Board of Parks and 
Public Recreation and the Vancouver School Board to 
attend. The Consultants and the Director of Planning 
and Civic Developnient be directed to niake report 
references . 

3. THAT after having heard the views of the Planning 
Commission, the Parks Board and the School Board, 
the Standing Conmiittee on Planning and Developnient 
review the reports and reroniniend to Council accept- 
abl(> policies to guide imnu-diafe and future develop- 
ment in False Creek. 

4. THAT the Standing Committee on Planning and Develop- 
ment consider the following six functional recommenda- 
tions for special study and recommendation for action 
by Council. 


(continu ed) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 

A. False Creek Development: 

Consultants' Report, and 

Planning Department Report (continued) 


II. Functional R ecommcndations 


1. THAT Council accept the principle that the present area 
of water should not be materially diminished and request 
the Director of Planning and Civic Development to report 
further on a method by which the City could gain control 
of the filling of further water areas including, if necessary, 
a revision of the Harbour Headline. 


2. THAT the design of Area 6 (Fairview Flats) proceed immed- 
iately on the basis that the water area is not materially dim- 
inished and generally taking account of the 'patterns' contained 
in the Consultants' Progress Report 3; and with the densities 
recommended by the Consultants for the first stage of develop- 
ment. 


3. THAT the Director of Planning and Civic Development 
bring in final recommendations to Council on the matters 
of the amount of open space and population density having 
heard the views of Council after receiving this report; 
this to be treated as a matter of urgency and bearing in 
mind the difference between the Consultants' Report 3 
and the Policy Plan. 

4. THAT Council establish a special committee to discuss 
with the railway companies the matter of noise abate- 
ment, operating schedules and other factors considered 
di'trinu-ntal to the quiet enjoynu-nt of the adjacent resi- 
dentia I a reas . 

5. THAT Council receive the recommendation of the Con- 
sultants relative to the formation of a False Creek Dev- 
elopment Corporation and direct the Consultants to 
report bark in more detail. (Implementation of develop- 
ment proposals is the responsibility of the Assistant 
Director, Civic Development). 

6. THAT Council do not approve the Consultants' recommend- 
ation #24 for the interim rezoning of the Fairview Slopes 
and request the Director of Planning and Civic Development 
to report in detail on the partial rezoning to CRM-1 outlined 
in the Planning Department comments on recommendation 
H 24 on Page 7 of Appentlix I and as one of the alternative 
courses of action recommended previously. " 

The Board of Administration recommends adoption of the recommenda- 
tions of the Director of Planning and Civic Development. 

The Town Planning Commission, in its letter dated December 3, 
1971, concurred with the Procedural Recommendations set out above, 
and advised that an opportunity is welcomed to study and report upon 
all related material. 

(continued) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 

A. False Creek Development: 

Consultants' Report, and 

Planning Department Report (continued) 

A report explanation was given by the Assistant Director, Civic 
Development, Planning Department, and Mr. Pratt, of the firm 
Thompson, Berwick, Pratt and Partners, being the consultants in this 
matter . 

MOVED by Alderman Hardwick, 

THAT Clauses 1 to 4 of the foregoing Procedural Recommendations 
be adopted, except that the Director of Planning and Civic Develop- 
ment now be requested to report further on a method by which the 
City could gain control of the filling of further water areas in- 
cluding, if necessary, a revision of the Harbour Headline. 


- CARRIED. 


(At Council's request, the Chairman agreed to arrange an early 
meeting of the Standing Committee on Planning and Development, to 
consider this whole matter.) 

UNFINISHED BUSINESS 


Special Street Lighting Project 
in Area II - Shaughnessy 

The Council further considered Clause 6 of the Board of Adminis- 
tration report (Works and Utility Matters), dated November 5, 1971, 
regarding modifications to Special Street Lighting Project, as set 
out in detail in Item 2 of Court of Revision No. 406, and relating 
particularly to the area bounded by 3 3rd Avenue, 41st Avenue, 
Granville Street and East Boulevard. 


When this Board of Administration report was considered on 
November 9, 1971, the Council adopted this Clause 6, instructing the 
Special Project be proceeded with. 

Mr. Daniel M. Klang appeared, representing certain residents in the 
area, opposing proceeding with this Project. 


After due consideration, it was 


MOVED by Alderman Rankin, 

THAT the resolution of Council, dated November 9, 1971, adopting 
Clause 6 of the Board of Administration report (Works and Utility 
Matters) of November 5, 1971, authorizing this Project be proceeded 
with, be rescinded. 

- LOST 

A recorded vote was requested. The record, therefore, is as 
follows : 


FOR THE MOTION 
Alderman Hardwick 
Alderman Rankin 
Alderman Linnell 
Alderman Adams 
Alderman Phillips 
Alderman Calder 
(The motion was declared lost , no 
majority . ) 


AGAINST THE MOTION 
Alderman Broome 
Alderman Bird 
Alderman Wilson 
Alderman Sweeney 
His Worship the Mayor 

having the required two-thirds 
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COMMUNICATIONS OR PETITIONS 

1. Corporation Counsel: 
Charter Amendments 

MOVED by Alderman Broome, 

THAT the report of the Corporation Counsel , under date of 
December 2, 1971, with respect to Charter Amendments for consideration 
at the forthcoming meeting of the Legislature, be received for in- 
formation . 

- CARRIED. 

2. Granting of Honours: 
Freeman and Civic Merit Book 

A communication was received from His Worship the Mayor, dated 
December 6, 19 71, as follows: 

"Pursuant to discussion of the above matter in the 'In 
Camera' meeting of Council on November 30th last, I 
wish to advise that consideration is being given to 
granting honours of "Freeman of the City" and Civic 
Merit Book entry. 

In this connection, citizens are invited to submit names 
through the Aldermen, who will in turn submit them to 
Council for consideration." 

MOVED by Alderman Broome, 

THAT this communication be received for information. 

- CARRIED. 

3 . Grant : Vancouver 
Symphony Society 

His Worship the Mayor advised that a Board of Administration re- 
port is expected to be submitted in the near future with regard to a 
request from the Vancouver Symphony Society for an additional grant 
for 1971, and details of its requirements for 1972 . Permission for 
a delegation is requested. 

MOVED by Alderman Broome, 

THAT approval be given to the hearing of this delegation; how- 
ever, the organization be informed that it is the policy of Council 
to consider such requests at a time set aside in the New Year when 
the subject of grants is under consideration. 


- CARRIED. 
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B . BOARD OF ADMINISTRATION AND OTHER REPORTS 


Works and Utility Matters 

Rental of Festoon Lights to 1971 
Christinas Carol Ship Committee 
(Clause 8) 

MOVED by Alderman Adams, 

That the recommendation of the City Engineer, contained in Clause 
8 of the Board of Administration report (Works and Utility Matters), 
dated December 3, 1971, be adopted; 

FURTHER, that a grant equal to the rental of the festoon lights 
be made to the 1971 Christmas Carol Ship Committee, at the approximate 
amount of $224, or such lesser amount as may apply. 

- CARRIED 
BY THE REQUIRED MAJORITY. 

Pavements and Curbs - Both Sides of 
Quebec Street from 1st Ave. to 2nd Avenue 
(Clause 9) 

In considering this Clause , it was 

MOVED by Alderman Hardwick, 

THAT the proposed installation of pavement and curbs on the 

initiative on both sides of Quebec Street from 1st Avenue to 2nd 

Avenue be not proceeded with at this time . 

- CARRIED. 

Balance of Works and Utility Matters 

MOVED by Alderman Bird, 

THAT, in respect of the report of the Board of Administration 
(Works and Utility Matters), dated December 3, 1971, Clauses 1 to 7 
be adopted . 

- CARRIED. 

Social Service and Health Matters 

Greater Vancouver Regional District - 
Proposed Noise Control Function 

MOVED by Alderman Bird, 

THAT the report of the Board of Administration (Social Service 
and Health Matters), dated December 3, 1971, be adopted. 

- CARRIED. 

Building and Planning Matters 

MOVED by Alderman Hardwick, 

THAT of the Board of Administration report (Building and Planning 
Matters), dated December 3, 1971, Clauses 1 and 2 be adopted, and 
Clause 3 be received for information. 


- CARRIED. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Licenses and Claims Matters 

Amendments to License Bylaw 

MOVED by Alderman Adams , 

That the Board of Administration report (Licenses and Claims 
Matters), dated December 3, 1971, be adopted. 

- CARRIED. 

Fire and Traffic Matters 

Request to Use Sound Truck: 
Labor Zionist Youth 
(Clause 1) 

After receiving a request from the Labor Zionist Youth, in a 
letter dated November 25, 1971, for permission to use a sound truck 
on December 13, 1971, it was 

MOVED by Alderman Bird, 

THAT approval be given to the use of the sound truck, as requested 
by the Labor Zionist Youth organization, in connection with the pro- 
posed parade . 

- CARRIED. 

Use of "Yelp" Sirens - Fire Department 
(Clause 2 (i) ) 

MOVED by Alderman Wilson, 

THAT Clause 2 of the Board of Administration report (Fire and 
Traffic Matters), dated December 3, 1971, be adopted. 

- CARRIED. 

Use of "Yelp" Sirens - Police Cars — (ii) 

After discussion of this matter, it was 

MOVED by Alderman Broome, 

THAT His Worship the Mayor be requested to discuss with the 
Police Commission the matter of the advisability of employing the use 
of "yelp" sirens on police cars. 

- CARRIED. 

Finance Matters 

MOVED by Alderman Adams , 

THAT the Board of Administration report (Finance Matters), dated 
December 3, 1971, be adopted. 

- CARRIED. 

Personnel Matters 

MOVED by Alderman Phillips, 

THAT the Board of Administration report (Personnel Matters) , dated 
December 3, 1971, be adopted. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont.'d) 

D. (i) Property Matters 

Resident Tenants and Owners 
Provincial Courts Complex Site 
(Clause 3) 

After considering this Clause, it was 

MOVED by Alderman Phillips, 

THAT authority be granted to proceed to obtain vacant possession 
of the buildings in Phase II of the Provincial Courts Complex, by 
following the same procedures and assistance as was applied to the 
occupants in Phase I. 

- CARRIED. 

Sale for Senior Citizens ' Development 
Argyle and Balmoral Streets 
(Clause 4) 

After consideration of this Clause, it was 

MOVED by Alderman Wilson, 

THAT the recommendations of the Supervisor of Property and 
Insurance, contained in the Board of Administration report (Property 
Matters), Clause 4, dated December 3, 1971, be adopted, and the 
property, therefore, be sold to the South Amhurst Housing Society, 
accordingly. 

- CARRIED. 

Balance of Property Matters 

MOVED by Alderman Adams, 

THAT, in respect of the Board of Administration report (Property 
Matters), dated December 3, 1971, Clauses 1, 2, 5 and 6 be adopted. 

- CARRIED. 

(ii) Downward Rezoning 

MOVED by Alderman Rankin, 

THAT the Corporation Counsel be requested to look into the aspect 
of Downward Rezoning, for report in due course, taking into account 
past legal cases in this regard. 

- CARRIED. 
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At approximately 10:45 a.m., the Council recessed and, after 
an 'In camera' meeting, recessed at approximately 12:00 noon, to re- 
convene in open session following the General Purposes Committee 
meeting . 
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The Council reconvened at approximately 4:00 P.M., following 
a meeting of the Standing Committee on General Purposes. The 
Council was still in Committee of the Whole, His Worship the 
Mayor in the Chair and the following members present: 


PRESENT : His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 
Hardwick, Linnell, Phillips, 
Rankin, Sweeney and Wilson 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

E. Winter Employment Programs: 
Fourth Report 

The Board of Administration, under date of December 3, 1971, 
submitted the following report: 


The City Engin(?er reports: 

"Three further projects under the Local Initiatives Program 
have been proposed: 

Project 13 - Winter Employment Payroll Clerk (Finance Department) 

It is proposed to hire a temporary clerk in the Accounts 
Division, Finance Department because of the additional work result- 
ing from City's various Winter Employment projects. The programs 
advanced will employ between 200 and 300 additional people and 
beyond the simple increase in volume, additional work will be re- 
quired to prepare claims and to maintain support inp, r ecords for 
Senior Government audit. 

Total Cost $ 2,700 

Senior Governments $ 2>('00 

Estimated City's Share $ 100 (/<:;) 

Project 16 - Preparation of Museum Collections (Museums Department ) 

Over the years, the Maritime and Centennial Museums have 
accumulated vast quantities ol' material related to local history, 
the Indians of the Northwest Coast, and the Maritime community of 
the West Coast. These collections form the substance of the 
exhibitions prepared by the staff ol the Museums. The job of 
cataloguinc and photographing the cc^llections is an essential, 
but time-consuming, one. 

With additional manpower, the cataloguing covild lie completed 
and the material put on display tor publ i i' enjoyment at an earlier 
date. Further, it will pTovide ai; np-to-(lat(» evaluation ol the 
rolled ions tor invenloty and iiiMiiane<> purposes, an<l will laeilit.ilo 
eventual publ i eat ion ol a cit.ilor.ne 1 i.sl i tig t li<< collect ions. Tliis 
would he ol great inteI(•'^;t to other iiinsenms, the general public, ami 
col 1 ect ors . 

It is ther(»(ore proposed tliat eight people he employed lor 
the period January 1 to May 31, loi' the purpose ol completing t ht> 
entire cataloguing of the collections ol the Maritime and Centennial 
Museums. The project would involve:- 

(1) Maritime Museum - photography and cataloguing of the ship 
models, marine relics, and photographs in the collections. 
The vast majority of these have never been photographed or 
catalogued . 

(2) History - work to establish the value and nature of the 
historical collections oT the Centennial Museum. 


cont 'd . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Winter Employment Programs: 
Fourth Report (cont'd) 

(3) Ethnology - A lot of the Northwest Coast Indian material 
in the collection has never been properly evaluated or 
described. Without this information, exhibiting it is 
meaningless, for it cannot communicate to the visitor the 
use to which it is put, it t; origin, or its rrlat ionship to 
the contemporary Indian culiute. 

LipscLt Collection - The Centennial Musoum has just receivixi 
the Edward and Mary Lipsett Collections of folk material. 
There are over 1,000 pieces in the collections but very little 
of it has ever been properly described or evaluated. This 
collection is very dear to the hearts of Vancouver residents 
and they are most anxious to see it displayed in its new 
quarters at the Centennial Museum. However, before it can 
be displayed in a truly informative way, a good deal of 
Information on the pieces will have to be gathered. 

Total Cost $ 26,360 

Senior Governments $ 19,''400 

Estimated City's Share $ 6,9()0 (26%) 

Project 15 - Sewer Construction 

A two-part sewerage project desicned to reduce pollut i i of 
False Creek and Burrard Inlet can be advanced to provide extra 
employment in the winter period. Ft consists of converting the 
present combined system to a separate system in an area bounded 
generally by Fraser, Glen, Great Northern Way and 8th Avenue. 
In addition a syphon will be built in the vicinity of Clark and 
8th Avenue. These works will allow sewage from the area named 
and from an area east of Clark to be carried to the 8th Avenue 
Interceptor and thus to lona Island for treatment. 

It is proposed to submit this project under the Local 
Initiative Program rather than the Federal-Provincial Employment 
Loan Program. The estimated Senior Government contributions are 
$58,300 as opposed to $72,000 under tlie Loan program, and the City 
will not be able to borrow its share at special interest rates. 
In view of the situation with our original Loan applications, 
however, submitting this additional project as an Initiative 
seems wiser. 

Total Cost $/4S0,000 
Senior Govornmeiii s $ SS , ""jOO 

Estimated City's Sliai'o , ')00 

A separate report will In- .subiiiiltcvl in the normal way to 
appropriate the City's share from Sewers Capital Funds anticipat- 
ing the 1972 Capital Budget. 

Local Initiative Aim M'ements 

Each approved Local Initiativ*-- Project will be covered by an 
agreement between the applicant and l ht^ l)(>par t m<Mi t ot Manpower and 
Immigration. The loriii o\ agreement is not yet available but we understand 
that it will be esst^iit ial ly a rei-ap it ul .ii i on of the information in the 
application. The sevet al department tieads wimo aul hoi v/.ed to sign 
application torms and it seems apprn|)riate that they should also si.gn the 
agreements. The lonn would first he reviewed by t Law Department. 

Applications f rom I'reviou;; Hepoi t .s 

Appl icat ii)ns for all of the reports approved tiom previous 
reports (except the one withdrawn) have been forwardt'd to Provincial 
Authorit ies. 


(6) 


cont 'd . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Winter Employment Programs: 
Fourth Report (cont'd) 

Recommend at ions 

I RECO^LMEND, on behalf of the Department Heads, 

1. (a) that Project 13 (Payroll Clerk) and Project 14 (Museums) 

be approved and the Department Heads authorized to sign 
application forms and, subject to Senior Government 
approval, to carry out the projects; 
(b) that $7,060 for the 1972 costs of Projects 13 S, 14 be 
approved in advance of the 1972 Revenue lUidf.et . 

2. that Project I') (Sewers) be approved for inclusion in the 
City's Winter Employment Propram and the City Engineer bo 
authorized to sipn the application form. 

3. that the several Department Heads be authorized to sif.n 
agreements with the Department of Manpower and Immigrat ion for 
their approved Local Initiative projects, subject to approval 
of the form by the Corporation Counsel." 

Your Board RECOMMENDS that the above report of the City Engineer 
be approved . 

MOVED by Aid. Rankin, 

THAT the foregoing report of the Board of Administration 
be approved. 

- CARRIED 

F , Amendment to Fire Limits 

The Board of Administration, under date of December 3, 1971, 
submitted the following report: 

"The City Building Inspector and Fire Chief have received 
a request from Margaz Enterprises Ltd. requesting that 
City Council amend the Fire Limit regulations to permit 
the erection of a wood-frame apartment building in the 
1800 block West 3rd Avenue. 

The applicable Fire Limit boundaries are outdated and have 
been examined by the City Building Inspector and Fire Chief 
and they recommend that the Fire Limit boundaries be 
suitably amended to remove from the said Fire Limits the 
RM-3 Multiple Dwelling Districts situated west of Burrard 
Street and north of 6th Avenue. 

Your Board RECOMMENDS that the recommendations of the City 
Building Inspector and Fire Chief be adopted and the attached 
prepared amendment to Building By-law No. 4193, being the 
Building By-law, be considered later this day". 

MOVED by Aid. Hardwick, 

THAT the recommendations in the foregoing report of the 
Board of Administration be adopted. 

- CARRIED 

(See "By-laws" for By-law readings) 

G. Proposed Provincial Government 
Development Blocks 51 and 61 

MOVED by Aid. Bird, 

THAT the reports of the Board of Administration dated 
December 3 and December 6, 1971, forwarding reports of the 
Corporation Counsel and the Director of Planning and Civic 
Development respectively, in regard to the proposed development 
of the Provincial Government on Blocks 51 and 61, be received for 
information . 

- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

H. Provincial Courts (Family Division) 
Staffing Requirements 


The Board of Administration, under date of November 25, 1971, 
submitted a report in respect of staffing requirements for the 
Family Division of the Provincial Courts, concluding as follows: 

"In view of the above, it is RECOMMENDED that a fourth court be 
permanently established in the Provincial Court of British 
Columbia (Family Division) in Vancouver, effective January 1, 1972, 
and that six permanent positions be established to provide the 
service necessary. 

Auto allowance on a regular basis be granted to the incumbent of 
the Probation Officer position. 


Report of the Director of Personnel Services 

'In the July 13 Council-adopted report, the classifications for 
the recommended six temporary positions were established as 
follows: one Court Officer I, one Court Clerk II, one Court 
Reporter I, one Assistant City Prosecutor I or II, one Probation 
Officer I or II, and one Clerk Stenographer III. (Note: the 
classification of Court Clerk II lias subsequently been retitled 
to Court Clerk I) . In effect, it is now being proposed that 
these six positions be made permanent, and therefore I recommend 
that the classifications assigned to the temporary positions be 
confirmed for the equivalent permanent positions with one 
exception. That is, the Administrative Analyst advises me that 
recording equipment will be provided for the fourth court. Since 
this arrangement does not require tl^e taking of a verbatim 
stenographic transcript, which is the distinguishing characteristic 
of the Court Rr-porter I classification, I recommend that the 
position be classified as a Court Recorder I. 


SUMMARY 


Incumbent 

One New Position 


One New Position 


One New Position 


One Now Position 


One New Position 


One New Position 


Proposed Classification 

Court Officer I 
P.G. 17 ($563-673) 


Court Clerk I 
P.G. 17 ($563 


673) 


Court Recorder I 
P.G. 14 ($401 - 5R5) 

Ass't. City Prosecutor I or II 
P.G. 28 ($ 9 22 - 1104) or 
P.G. 33 ($1160 - 1391) 

Probation Officer I or TI 
P.G. 22 ($703 - 843) or 
P.G. 24 ($77;> - 922) 

Clerk Stenographer IT J 
P.G. 13 ($472 - 563) 


Effective Date 
When approved 

When approved 

When approved 

When approved 

When >\pprov'od 

When £ipproved 


This report has been agreed to by the Business Manager of the 
Municipal and Regional Employees Union, and in addition they have 
agreed to waive the formal 7 day waiting period before presentation 
to Council . ' 


cont 'd . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Provincial Courts (Family Division) 
Staffing Requirements (cont 'd) 


NOTE ; ' Soundscr iber ' court recording equipment has previously been 
used exclusively at the courts in the Public Safety Building. 
This year tenders were called, and other manufacturers equip- 
ment is now under consideration. If different equipment is 
selected, the Attorney General's Department must approve such 
equipment for use in the courtrooms. When this approval has 
been obtained, it is proposed to institute the use of 
recording equipment at the Provincial Courts (Family Division) , 
at which time a special report on the matter will be submitted 
to Council. 
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Summary of Reconimendn tions 
Your Poard RKCOMMEND thnt: 


(i) establishment of the fourth court in the Provincial 
Courts of B.C. (Family Division) in Vancouver be 
approved on a permanent basis effective January 1, 1972; 

(ii) the report of the Director of Personnel Services be 
approved ; 

(iii) auto allowance on a reqular basis for the incumbent 
of the Probation Officer position be authorized; 


(iv) the necessary expenditures be included in the appropriate 
Departmental budget estimates, and the necessary 
expenditures prior to approval of the 1972 budget be 
authorized ; 

(v) a copy of this report, and Council's resolution dealing 
with the matter be forwarded to the Attorney General 
for his information. 


Your Board 


RECOMMENDS that the foregoing recommendations be approved, 
and the continuing need for this fourth court be reviewed 
by the Administrative Analyst in September 1972. " 

MOVED by Aid. Bird, 

THAT the foregoing recommendations be adopted. 

- CARRIED 

I. Report of the Standing Committee 

on Health and Welfare, November 25, 1971 

The Council considered the report of the Standing Committee 
on Health and Welfare dated November 25, 1971, and dealt with 
this report as follows: 

MOVED by Aid. Adams, 

THAT Clauses 1 and 4 be adopted and Clauses 3 and 5 be received 
for information. 

- CARRIED 

(cont 'd) . , , 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Report of Standing Committee on 

Health and Welfare, November 25 (cont'd) 

Skid Road Housing Conditions (CLAUSE 2) 

(a) (iii) Operating Permits 

MOVED by Aid. Rankin, 

THAT this section be rephrased to provide that the owner 
and/or operator be the person or persons who can be charged under 
the By-law. 

- CARRIED 

MOVED by Aid. Broome, 

THAT the following words be struck from this section: 

'and revenues could be utilized to provide 
much needed inspectional staff'. 

- CARRIED 

(a) (Iv) Posting Notices 

MOVED by Aid. Broome, 

THAT the following words be added to this section after 
the word 'hotels': 

'not subject to hotel tax'. 

- CARRIED 

Section (b) 

MOVED by Aid. Broome, 

THAT the following words be struck from the end of this 
section : 

'$2,000 for consultants' services will be 
required ' . 

- CARRIED 

Section (c) 

MOVED by Aid. Broome, 

THAT the word 'provide' in this section be changed to 
read 'designate'. 

- CARRIED 

Section (f) 

MOVED by Aid. Broome, 

THAT the following words be inserted after the word 'investigate' 
in this section: 

'insofar as the "historic area" is concerned, ' 

- CARRIED 

Section (g) 

MOVED by Aid. Caldor, 

THAT the following bo added to this section: 

'AND FURTHER THAT His Worship the Mayor forward an 
appropriate letter to the Government on behalf of 
the Council ' . 

- CARRIED 

MOVED by Aid. Wilson, 

THAT Clause 2 of the report of the Standing Committee on 
Health and Welfare dated November 25, 1971, be adopted as amended. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

J. Report of the Standing Committee 
on Finance, November 25, 1971 

Business Tax Rate (Clause 1 ) 

MOVED by Aid. Adams, 

THAT Clause 1 of the report of the Standing Committee on 
Finance dated November 25, 1971, be adopted, 

- CARRIED 

Grants to Religious and 

Charitable Organizations (Clause 2 ) 

In consideration of this clause communications were noted 
from several church groups requesting deferment of a decision 
to apply for a Charter Amendment whereby churches will be 
required to pay general purpose taxes. The deferment is re- 
quested to allow an opportunity to appear before Council and 
submit briefs, 

MOVED by Aid. Wilson, 

THAT this clause, together with the communications received, 
be referred back to the Finance Committee for further consider- 
ation and delegations be heard by the Standing Committee, 

- CARRIED 

Taxation Structure (Clause 3 ) 

MOVED by Aid, Adams, 

THAT this clause be received after striking the word 'will' 
in the last paragraph and inserting in lieu thereof the word 
'might ' , 

- CARRIED 

Report of the Standing Committee 

on General Purposes, December 2, 1971 

MOVED by Aid. Broome, 

THAT the report of the Standing Committee on General 
Purposes dated December 2, 1971, be received for information, 

- CARRIED 

L. Report of the Standing Committee on 
General Purposes, December 3, 1971 

Consideration was given to the report of the Standing 
Committee on General Purposes and action was taken as follows : 

MOVED by Aid. Broome, 

THAT Clauses 1 (i) and (ii) , 3, 4, 5, 7 (i) and (ii) , 9, 
10, 11, 12 and 13 of the report of the Standing Committee on 
General Purposes, dated December 3, 1971, be adopted, 

- CARRIED 

Nominators (Clause 2 ) 
(i) Mayor 


MOVED by Aid. Broome, 

THAT this recommendation l)c) aclopltnl, 

- LOST 

(ii) Alderman and Park Commissioner 

MOVED by Aid. Adams, 

THAT this recommendation be adopted. 

- CARRIED 


cont 'd . 


Regular Council, December 7, 1971 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Report of Standing Committee on 
General Purposes, December 3 (cont'd ) 

(ii) Alderman and Park Commissioner 
(cont 'd) 


MOVED by Aid. Broome, in amendment, 

THAT ten nominators be required. 

- LOST 

(The motion of Alderman Adams was put and carried) 


Voters' Enumeration Date - Clause 6(i) 

MOVED by Aid. Broome, 

THAT recommendation (i) of Clause 6 of the report of the 
Standing Committee on General Purposes dated December 3, 1971, 
be adopted. 

- CARRIED 

Voters' Registration - Clause 6(ii) 

MOVED by Aid. Broome, 

THAT this recommendation be not adopted in view of the report of 

the City Clerk that registration now can take place for a 
considerable period prior to the closing date. 

- CARRIED 

Corporation Votes (Clause 8) 

In consideration of this clause letters of objection to 
abolishing the Corporation Votes were received from the 
Vancouver Board of Trade and the Downtown Business Association 
under date of December 6, 1971. 

MOVED by Aid. Adams, 

THAT the following words be added to the recommendation 
in this clause and then the clause adopted: 

'excetJt in the matter of voting on money issues 
where Corporation property is involved, including 
local improvements ' . . 

- CARRIED 

MOVED by Aid. Wilson, 

THAT the whole matter, including the communications received, 
be referred back to the Standing Committee on General Purposes 
for further consideration. 

- LOST 

Rotating Ballot (Clause 14) 

The City Clerk submitted a report under date of December 1 , 
1971, on this subject following which it was, 

MOVED by Aid. Broome, 

THAT no action be taken on the proposal regarding rotating 
ballot . 

- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont 'd) 
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M. Report of the Standing Committee on 
General Purposes, December 7, 1971 

MOVED by Aid. Broome, 

THAT the report of the Standing Committee on General 
Purposes dated December 7, 1971, be adopted. 

- CARRIED 

N. Report of Special Committee re 

Illegal Suites, November 24, 1971 

The Special Committee re Illegal Suites, Hardship Cases, 
submitted the following report dated November 24, 1971: 

"The Committee of Officials has considered the followinq ro-iuest 
under the policy established by c:ouncil concerning Illegal Suite 
Hardsliip Cases, and reports as follows: 

(a) The following application;^ recommendGd for approval by the 
sub-committee, lye approved: 

Mrs Theresa /\mantea (owner), l.?2() iiast 14th Avenue 

Mrs Florence Arden (owner), 47') iiast 46th '\vGnuG 

Helen I'otrebenko (tenant), 1484 Oxford Street 

Kathleen Gallagher (tenant), 34M4 Oxford Street 

Gurmail Sinnh Dhillon (tenant), 6')l'S Knight Street 

Frederick George Meagher (tenant), B'SO iiast Uroadwav 

Miss Martha Stockman (tenant), 'TST East Ptith Avenue 

Mrs Patricia Veil (tenant), r'4(>'"i iiast ? trd Avcnui' 

l.uiqi Cutaia and Santa Cutaia (owners), 'U7S liast 4th Av^inio 

Mrs J.Aoir K lur (owner), 4')5 S.ii. Marine Drive 

Mrs \diiia Hildebr.»ndt ( owner) , 7M(>1 Columbi.i Street 

Mrs Juinita Joan Sokalofsky (owner), 4'5.''4 Meatrice Street 

Sohan >iiigh Sidhu (owner), "iOMH Moss -Street 

(b) the following applications be approved for one year t'ron the 
date of this Resolution: 

J Hawkins and J Osborn (tenants), U^OS West 8th \venue 
Meverley Je.\n Chapman (tenant), IM6 iiast l.'th Av/cnue 
Mrs Philip Daum (tenant), I()'<2 iiast Broadway 
Mr fx Mrs Joe Wonq ( owners) , 4'SOl Oiimfries Street. 

(c) tlio following applications lie approved for six month'A from 
the (l.'t<» of this l?e solution : 

Anton KrotT^lein (owner), M 14 li>st ^Mth '\v/cnue 
Mr .""v Mrs Mohammed (owner-,), I IT' (ommercial street 
Jack I'reemei (tonaiil), t.''4M ("oleridoe Avenue 
Khien<i-^an Chan (tenant), ,'17 6 We^t Mth Avenue 

David John HI acKbourn (tenant), <(>U) We.t l\ i do I'lfw.u <1 Vvciiii.- 

(d) Ml"' fol lowin<i applications bi> not .ipproviMl : 

'•alvatoro Valente (owner), TtOH Prince lidward Avenue 
ii<lmond Stanley Gal ician (owner), H22 liast 4')th '\venue 
James l^obort >nd M.try Coctke (owners), '^Hl'i Inverness -Slreet 

(e) in res]H'cV to the above mentioned, the C 1 t v iinildino ln!,pt>i-to 
Ih? in.tructed to carry out the i)oli<y a-, adopted bv Council < 
Dec-crnber 17, and a-, amended bv Council on IMovtvnluM 

1 •>(> 1 . " 


cont 'd 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Report of Special Committee re 
Illegal Suites (cont'd) 


MOVED by Aid. Adams, 

THAT the foregoing report of the Special Committee re Illegal 
Suites, Hardship Cases, containing clauses (a) to (e) , dated 
November 24, 1971, be adopted. 

- CARRIED 

0. Increase in Rates: 
Auto Towing 


Alderman Rankin, on behalf of the Vehicles for Hire Board, 
submitted the following report under date of December 3, 1971: 


" Earlier this year, the Towing Division of the Automotive 
Retailer's Association submitted a request for an increase in the 
maximum rate for towing a private passenger motor vehicle from the 
site of an accident, from the present $12.00 to $15.00. 

The Vehicles for Hire Board, at its meeting November 30, 1971, 
considered the request and passed the following resolution: 

"THAT WHEREAS an application has been received from the 
Towing Division of the Automotive Retailer's Association 
for an increase in maximum rate payable for the towing 
of the private passenger motor vehicle from the site of 
an accident in the City 

AND WHEREAS the Vancouver City Council had on August 20th, 
1969, by by-law No. 4441 being a by-law to amend by-law 
No. 4299 the Vehicles for Hire by-law established the 
maximum rate for towing a private passenger motor vehicle 
from the site of an accident in the City 

THEREFORE BE IS RESOLVED that the request of the Towing 
Division of the Automotive Retailer's Association for an 
increase in the maximum rate for towing a private passenger 
motor vehicle from the site of an accident in the City, and 
the Board of Administration report of October 1, 1971, 
•Application by Automotive Retailer's Association for 
Amendment to Maximum Towing Rates Set by Vehicles for 
Hire By-law 4299 As Amended (Section 35A, Sub Section 5) ' 
be referred to the Vancouver City Council for its 
consideration ; 

AND FURTHER RESOLVED that the City Solicitor be requested to 
report to the Vancouver City Council on an alternative 
method of controlling the rates through the Public Utilities 
Commission of the Province of British Columbia." 

Attached are copies of the extract of the Vehicles for Hire 
Board Minutes of November 30th, the letter from the Automotive 
Retailer's Association, Towing Division, of August 31, 1971, copies 
of their suggested Wrecker Service Rates dated October 1968 and 
July 1971, a copy of the Board of Administration report dated 
October 1, 1971, and the report of the City Solicitor on the matter 
of Public Utility Commission control. 

In compliance with the instructions of the Vehicles for Hire 
Board, I submit this matter to Council for its consideration and 
instruction. " 

cont ' d , . . . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont 'd ) 

Increase in Rates: 
Auto Towing (cont'd ) 

MOVED by Aid. Adams, 

THAT the whole matter be referred back to the Vehicles for 
Hire Board to examine the request of the Towing Division of the 
Automotive Retailers' Association for an increase in the maximum 
towing rate. 

- CARRIED 

P. Purchase of Outside Services 
Nelson Park Christmas Tree 

The Board of Administration, under date of December 6, 1971, 
submitted a report respecting Purchase of Outside Services, 
which after amendment, reads as follows: 

"Your Board submits the following report of the Director of 
Social Planning/Community Development: 

'The Department of Social Planning/Community Development 
was approached in November to assist the efforts of a group 
of West End residents who are representatives of several 
local citizen groups, in providing a Christmas Tree and 
Christmas programs between December 17 and January 2. 
Their aim is to create a cheerful place to look at and 
visit within the core of the West End. 

We have attended several of the citizen meetings and are 
impressed by the degree of enthusiasm and careful planning 
going into the programming. It is hoped to have among other 
things, an evening for teenagers, a children's day, an out- 
side Sunday Carol Service and several late afternoon school 
choir presentations. This group has received a $50 donation 
from Gordon Neighbourhood House and are presently approaching 
other West End organizations to obtain funds to cover the 
programming costs. The programs are to be held early in 
the evening and so located as to minimize the disturbance 
of non participating residents. 

The Vancouver Park Board has agreed to install a 30 ft. 
tree by December 15. An additional $300 is required to 
provide lights for the tree. We tried, without success, to 
have the Engineering Department (Electrical Division) 
request these funds from Council and assume this 
responsibility. They advise that the Engineering Department 
has no funds to rent lights; and further that due to 
recently expanded holiday requirements they have no 
personnel to install the lights. It is estimated that 
the tree will be visible from over 700 apartment suites 
from its site at Bute and Nelson Streets, which is also a 
busy pedestrian location. 

The Director of Social Planning/Community Development 
recommends that Council approve the expenditure of $300 
from the Purchase of Outside Services (POSER) Account to 
cover the cost of purchasing (we'll rent if we can but 

this is doubtful) and installing Christmas Tree Lights on 
Nelson Park in the West End. If purchased they will become 
the property of the City,, under the control of the Engineering 
Department ' . 

Your Board submits the foregoing report of the Director of 
Social Planning/Community Development for Council 
consideration ." 

MOVED by Aid. Bird, 

THAT the foregoing recommendation of the Director of Social 
Planning/Community Development be adopted. 

- CARRIED 
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COMMITTEE OF THE WHOLE 

MOVED by Aid. Calder, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid. Calder, 
SECONDED by Aid. Sweeney, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

BY-LAWS 


1 . BY-LAW TO AMEND BY-LAW No . 4451 , 
BEING THE BUSINESS TAX BY-LAW 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT leave be given to introduce a By-law to amend By-law 
No. 4451, being the Business Tax By-law, and the By-law be read 
a first time. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in 
the Chair. 

- CARRIED 

MOVED by Aid. Adams, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED 

(The By-law received three readings) 

2. BY-LAW TO AMEND BY-LAW No. 4193 

BEING THE BUILDING BY-LAW (Fire Limits) 

MOVED by Aid. Bird, 
SECONDED by Aid. Broome, 

THAT leave be given to introduce a By-law to amend By-law 
No. 4193 being the Building By-law, and the By-law be read a 
first time. 

- CARRIED 

MOVED by Aid. Bird, 
SECONDED by Aid. Broome, 

THAT the By-law be read a second time. 

- CARRIED 
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BY-LAWS (cont'd) 

BY-LAW TO AMEND BY LAW No. 4193 
BEING THE BUILDING BY-LAW (cont'd ) 

MOVED by Aid. Bird, 
SECONDED by Aid. Broome, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in 
the Chair. 

- CARRIED 

MOVED by Aid. Bird, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Bird, 
SECONDED by Aid. Broome, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Bird, 
SECONDED by Aid. Broome, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED 

(The By-law received three readings) 

MOTIONS 

1. Expropriation: 

No. 1 Fire Hall Replacement 

MOVED by Aid . Hardwick , 
SECONDED by Aid. Adams, 


THAT WHEREAS the City of Vancouver desires to acquire 
those certain parcels or tracts of land and premises lying 
within the block bounded by Gore, Pender, Jackson and Keefer 
Streets in the City of Vancouver, in the Province of British 
Columbia, more particularlv knovm and described as the V/est 
One hundred and fifty (150") feet of 

Lots "C" and "D" 
Block 122 
District Lot 196 

Group 1, New V/estminster District 
Plan 1320^, 

pursuant to its powers under section 310(b) of the "Vancouver 
Charter", Statutes of British Columbia 1953, Chapter 55, and 
amendments thereto, viz: a site for a firehall; 

AND V/HERE^G it appears to the Council of the City 
of Vancouver that it can acquire for the City n larger or 
other area of real property in the same block, being the 
said Lots "C" and "D", Dlock 122, District Lot 196, Group 1, 
New V/ostminjter District, Plan 1320C, at a more reasonable 
price or on terms more advnntageouo to the City than thcjo 
at which it could acquire the part iiiuiied lately required as 
a firehall site and has tliercfore elected to exercise its 
powers under Section 53^ of the "Vancouver Charter"; 


cont 'd . 
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MOTIONS (cont'd) 

Expropriation : 

No. 1 Fireball Replacement (cont'd) 


AND ;,TiEREAS the City of Vancouver has failed to 
come to an agreement with the o;mers of the real property 
aforesaid as to the terms of acquisition thereof; 

THEREFOiiE BE IT iiESOLVED that the real property 
aforesaid be, and the same is hereby expropriated by the 
City of Vancouver. 

- CARRIED 


2. Allocation of Land for Highway Purposes 
(N/S 1400 block East Hastings Street) 


MOVED by Aid. Hardwick, 
SECONDED by Aid. Adams, 

THAT WHEREAS the registered owner has conveyed to the 
City of Vancouver, for highway purposes, the following described 
lands ; 

North 10 feet of Lot 24, Block 6, Subdivision "B" 
District Lot 182, Group l,New Westminster District, 
Plan 398 


AND WHEREAS it is deemed expedient and in the public 
interest to accept and allocate the said lands for highway 
purposes ; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
highway purposes, and declared to form and constitute portions 
of highway. 

- CARRIED 


ENQUIRIES AND OTHER MATTERS 


Alderman Linnell - 
New Social Allowance 
Rates 


referred to the action of Council on 
November 30th in respect of new 
Social Allowance Rates when recommend- 
ation for approval was deferred for 
a period of three weeks and copies of 
the report on the matter to be made 
available to interested parties. 
Further, a Board of Administration 
report was to be received on certain 
financial aspects. 


The Alderman enquired if the Board of 
Administration report should await 
the three week period or be furnished 
to Council when available. 


Alderman Sweeney - 
Dawson Developments 
Limited 


The Council agreed that the Board 
report could be submitted separately 
from the further consideration of tlie 
general report. 

presented a communication dated 
December 3, 1971, from Dawson Develop- 
ments Limited containing a proposal 
in regard to condominium development in 
Champlain Heights area and requested 
the communication be referred to the 
Board of Administration for report as 
to the availability of land in Champlain 
Heights for the purpose. 


His Worship so instructed. 
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ENQUIRIES AND OTHER MATTERS (cont'd) 
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Alderman Phillips - 
Bicycle Registration 
Program 


referred to a Police Department monthly 
report with respect to the bicycle 
registration program setting out 
details of favourable progress, 
particularly in the reduction in the 
number of bicycles stolen and in- 
crease in the number of bicycles 
recovered. The Alderman felt the 
matter should be drawn to the 
attention of neighbouring municipal- 
ities to invite their participation 
in a coordinated program. 


His Worship advised he would raise 
the matter at the next Regional 
District meeting. 


Alderman Phillips - 
Asbestos Modelling 
Material 



referred to the use of asbestos by 
children as a modelling material, and 
requested the matter be referred to 
the Board of Administration to obtain 
a report from the Medical Health 
Officer as to whether the Council 
should take any action in this matter, 

His Worship so directed. 


Alderman Broome referred to a press release in which 

Coordinator re Second Mr, Rathie stated he had Provincial 

Crossing of First Narrows Government support in his efforts to 

(Mr, Rathie) coordinate the construction of a 

second crossing of the First Narrows 
It is stated Mr, Rathie had approval 
from the Federal Government and from 
North Vancouver, City and District, 
He has not heard from Vancouver and 
West Vancouver. 


His Worship suggested the Council 
not act in the matter at this time. 


The Council adjourned at approximately 5:15 P.M. 


The foregoing are Minutes of the Regular Council meeting dated 
December 7, 1971, adopted on December 14, 1971,. as corrected. 
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BOARD OF ADMINISTRATION (WORKS) 1 

December 3rd, 1971 

The following is a report of the Board of Administration: 

WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 


RECOMMENDATIONS ; 

1. Catch Basin Connections and Manholes 

"As part of* the City' s Winter Employment Program, it is proposed 
to install a number of catch basins and to re-lay a number of house connections 
which have deteriorated and are no longer serviceable. It is also proposed 
to reconstruct approximately 300 manholes on the separate system in the 
Still Creek area as the original structures permit the possible interchange 
of storm and sanitary flows. 

As these works were not anticipated in the 1971 Capital Budget, an 
advance will be required from the 1972 Capital Budget for the Winter Employment 
Program. 

Estimated cost of the works are:- 

Senior Government's 
Total Contribution City's Net Cost 

$335,000 $105,500 $229,500 

Actual construction will be subject to prior approval by Senior 
Governments . 

I RECOMMEND that $229,500 be advanced from the 1972 Capital Budget, 
'Provision for Reconstruction and Relief." 

Your Board RECOMMENDS that the foregoing be approved. 


2. Sanitary Sewers on Cordova, Carrall and 
Water Streets from Granville Street 
to Columbia Street 


"A sanitary trunk sewer is to be constructed along the above line 
as part of the overall scheme for separating the combined system in the 
Downtown Area. As this work is being advanced as part of the City's Winter 
Employment Program, an advance of funds from the 1972 Capital Budget wJll be 
required as follows :- 

Sun j u r Guvi:rniikin L ' t.! 
Total ContrJbutlun City'v^ Net Cost 

$350,000 $ 56,000 $29A,000 

Actual construction will be subject to prior approval by Senior 
Governments. 

I RECOMMEND that $294., 000 be appropriated from an advance on the 
1972 Capital Budget, 'Provision for Pollution Control'." 


Your Board RECOMMENDS that the foregoing be approved. 
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Enclosure of China Creek 


"The open portion of China Creek which lies between the Great 
Northern Way and the south east boundary of the "bed of False Creek" as 
defined in the 1913 Agreement between the City and the C.N. Railway, has 
now become difficult to maintain as adjacent properties are being filled 
and developed. It is therefore proposed to enclose this section of the 
Creek as part of the City's Winter Works Program. An advance against the 
1972 Capital Budget will therefore be required. 

The estimated cost of the work is:- 

Senior Government's 
Total Contribution City's Net Cost 

$200,000 $ 32,000 $168,000 

Actual construction will be subject to prior approval by Senior 
Governments. 

I RECOMMEND that $168,000 be appropriated from an advance of funds 
from the 1972 Capital Budget, 'Provision for Miscellaneous Projects' 

Your Board RECOMMENDS that the foregoing be approved. 

U. Force Main from False Creek 

Central Pumping Station to 
5th Avenue and Carolina Street 

"As part of the sewering and drainage of False Greek Flats, a force 
main is required from the Central Pumping Station discharging to the Sewer 
Board's 8th Avenue Interceptor. 

As part of the City' s Winter Works Program, it is proposed to 
advance the construction of the main from Industrial Avenue to 5th Avenue and 
Carolina Street, as this portion is outside the "bed of False Creek", as defined 
in the 1913 Agreement with the C.N. Railway and is therefore the City's respon- 
sibility. 

An advance of funds will therefore be required from the 1972 Capital 
Budget to cover the estimated cost of the works as follows :- 

Senior Government's 
Total Contribution City's Net Cost 

$100,000 $ 8,000 $ 92,000 

Actual construction will be subject to prior approval by Senior 
Governments . 

I RECOMMMD that $92,000 be appropriated from an advance of funds 
from the 1972 Capital Budget, 'Provision for Pollution Control'." 

Your Board RECOMMENDS that the foregoing be approved. 

5 . Sanitary and Storm Sewers on Boundary Road 
from Marine Drive to Eraser River 

"To provide an outlet for storm and sanitary sewage from Area F of 
the City' s South East Sector Subdivision, a storm sewer is required on Boundary 
Road from Marine Drive to the River and a sanitary sewer is required on 
Boundary Road from Marine Drive to the new Greater Vancouver Sewerage Board's 
Interceptor, just north of Kent Street. 

This work is being advanced as part of the City's Winter bimploynient 
Program, and will therefore require an advance of funds from the 1972 Capital 
Budget. 
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5 . Sanitary and Storm Sewers on Boundary Road 

from Marine Drive to Fraser River (CONTINUED) 


The estimated cost of the works are:- 

Senior Government's 
Total Contribution City's Net Cost 

$250,000 $ 33,500 $216,500 

Actual construction will be subject to prior approval by Senior 
Governments . 

1 RECOMMEND that $216,500 be appropriated from an advance on tlie 
1972 Capital Budget, 'Provision for New City Subdivisions' ." 


Your Board RECOMMENDS that the foregoing be approved . 


6. Sewer Separation in Area of Carolina Street 

to Glen Drive and Broadway to Great Northern Way 

"As part of the accelerated capital program (approved in principle 
by Council in July, 1971) of sewer separation and reconstruction of inadequate 
sewers, a new twin system is required in the area bounded by Carolina Street 
to Glen Drive and Broadway to Great Northern Way. 

The estimated cost of the work is $320,000. 

As there are insufficient funds available in the 1971 Capital Program 
under 'Pollution Control' and 'Reconstruction and Relief, an advance will be 
required from the 1972 Capital Budget. 

I RECOMMEND that $320,000 be appropriated from the 1972 Capital 
Budget as follows :- 

Pollution Control $ 160,000 

Reconstruction and Relief $ 160,000." 


Your Board RECOMMENDS that the foregoing be approved. 


7. Purchase of Additional Street Light 

Luminaires on Contract No. 29-70-14 

The City Engineer and the Purchasing Agent report as follows : 

"On December 3, 1070, your Board accepted t?ie recommendat j on of 
the City En^-ilneer and tho l^urchas i rv; Agent and awarded I ho sub.iocl 
contract to the low b.i.dder, NorLliern Electric Co. I, Id., Cor (he 
supply of horizontal lumlnairos as requii'ed on n unit, price basis 
for a 12 month period. Although Northern Electric and Canadian 
Westinghouse Co. Ltd. submitted identical prices for the luminaires. 
Northern Electric Co. Ltd. became the low bidder on the basis of 
their lower cost for the most commonly used spare parts and their 
local content. 

The initial quantity ordered under this contract was 600 
luminaires at a cost of $42,080. All prices in this report are 
subject to the 5'fo Provincial Sales Tax. 


/continued 
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Clause 7 Continued 

The City will require an additional 650 luminaires to complete 
its 1971 requirements. If this quantity is added to the contract, 
an additional 5^ quantity discount will apply to the purchase price 
because the total quantity purchased during the contract period 
will have exceeded the next discount level of 1000 luminaires. 
A retroactive discount of 5%, valued at $2,104-, will also apply to 
the luminaires already purchased. 

The cost of the additional 650 luminaires will be $44-, 213. 

In 1972, the City will require approximately 800 luminaires 
if the entire 1972 street lighting capital program is approved. 
The cost of these luminaires, if purchased by an extension of the 
present contract, would be $55,425. 

If the luminaires for 1972, are not purchased by extending 
the present contract, their cost may be higher for two reasons :- 

(a) The City may lose the additional 5?^ quantity discount for 1000 
or more luminaires. 

(b) The prices may increase over the current contract prices. An 
examination of the City's past luminaire purchases indicates 
that there has been a trend upwards in the prices of luminaires 
in recent years. The present published prices of Northern 
Electric Co. Ltd. luminaires are approximately 8^ higher for 

a quantity of 800 than they were when the present contract 
was awarded. 

For these reasons the City's cost may increase approximately 
13/^ ($7,205) for the supply of 800 luminaires if the contract is 
not extended. 

Northern Electric Co. Ltd. have submitted a letter stating 
that the City may order its 1972 requirements for delivery of 
to approximately 800 luminaires, as required, at the current contract 
prices . 

The City Engineer and the Purchasing Agent RECOMMEND as follows: 

(a) that the additonal 650 luminaires required for the 1971 Street 
Lighting Program at a cost of $44,213, plus 5^ Provincial Sales 
Tax, be purchased on the present Contract (29-70-14) with 
Northern Electric Co. Ltd., 


(b) that the present Contract (29-70-14) with Northern Electric Co. 
Ltd. be extended to provide for the purchase of the additional 
luminaires required for the 1972 Street Lighting Program for 
up to approximately 800, at a cost of up to approximately 
$55,425, plus 5% Provincial Sales Tax. 

Your Board RECOMMENDS that the foregoing report of the City 
Engineer and the Purchasing Agent be adopted. 
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RECOMMENDATION AND COUNCIL CONSIDERATION 


8. Rental of Festoon Lights to 1971 
Christmas Carol Ship Committee 


The City Engineer reports as follows: 

"The 1971 Christmas Carol Ship Conunittee has requested the loan of City- 
ovmed festoon lights. Rental of these decorations was provided for in a resolution 
dated May 2nd, 1961, which required that: 

(a) all applications be approved by Council, 

(b) a rental of 12C per foot be charged, and 

(c) a deposit of one week's rental be required to ensure the 
return of the equipment in good condition. 

On July 9th, 1968, Council increased the rental rate to 16C per foot in 
line with the increased maintenance costs. The Committee requires approximately 
lAOO ft, of festoons. At the present rate of 16C per foot the rental will amount 
to $224, 

The Committee has applied for a grant equivalent to the rental charge. 
For the past eight years. Council has approved grants to the amount of the actual 
cost of maintaining the festoons, 

I RiiCOMMEND that approximately lAOO ft, of festoon lights be rented to 
the 1971 Christmas Carol Ship Committee for $224, 

Submitted for Council's Consideration is the requst from the 1971 Christmas 
Carol Ship Corainittee for a grant of up to $224 for rental of approximately 1400 ft, 
of festoons. It may be that the actual cost to the City for handlinjj the lights 
and replacing or repairing damaged lamps, sockets, etc,, will amount to less than 
$224 in which case the rental charge and grant would be reduced correspondingly," 

Your Board 

RECOMMENDS the foregoing report of the City Engineer daaling with renting festoons 
be adopted and submits for CONSIDERATION the application for a grant. 


CONSIDERATION 


9. Pavements and Curbs - Both Sides of Quebec 
Street from 1st to 2nd Avenues 


The Assessment Commissioner reports as follows: 

"On November 4, 1971, after a Court of Revision, City- 
Council adopted the report of the City Engineer to proceed 
with the installation of pavement and curbs on the initiative 
on both sides of Quebec Street from 1st Avenue to 2nd Avenue. 
The information before the court was that two out of four 
owners had objected, which was insufficient to defeat the 
project. Since then, the petitioner, Mr. Davis lias aslced 
why only two signatures were accepted as valid wlien lie had 
obtained three signatures. He was advised that one name was 
not accepted because the person signing had not identified 
their position with the company as stipulated on the 
explanatory notes of the Notice of Objection. 

Under normal conditions the Assessment Office would advise 
the petitioner of a deficiency such as this. Unfortunately 
because of the prolonged sickness of a senior member of the 
local improvement section occurring at a particularly busy 
time in the assessment year this step was omitted. A check 
now shows that the rejected signature was that of an officer 
of the company and would qualify. 


(WORKS) 5 
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Clause 9 Continued 


The Engineering Department was asked if this project would 
have been advanced on Special Grounds and have replied as 
follows : 

'The primary reason for initiating this street was to 
eliminate maintenance problems and to improve the street. 
Another consideration which is not critical at this time is 
the need to provide a permanent pavement of sufficient width 
to accommodate the traffic which will use the Quebec Connector 
proposed for completion towards the end of 1972. This future 
need will be accommodated by the 42 ft. pavement width 
included in the estimates. 

In view of the above we would not recommend the improvement 
of Quebec Street from 1st to 2nd Avenues on special grounds 
based on maintenance problems. However, when the proposed 
Columbia-Quebec Connector is advanced for paving in late 
1972, this block of Quebec Street will require paving at this 
time and special grounds will be used if necessary. ' 

Section 63 of the Local Improvement By-law reads: 

'The power to certify whetlier any petition for a project 
has been sufficiently signed, or whether a sufficient number 
of notices of objection have been filed, is hereby delegated 
to the Assessment Commissioner. Such certificate shall be 
final and conclusive for all purposes, subject to an appeal 
to the Council by any person affected by the same. ' 

Mr. Davis has been advised of the foregoing and requests that 
the work be not proceeded with at this time." 

Your BOARD submits the foregoing brief for Council's consideration. 


FOR ADOPTION SEE PAGE(S),...Z. 
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SOCIAL SERVICE AND HEALTH MATTERS 

RECOMMENDATION 

1. Greater Vancouver Regional District - 
Proposed Noise Control Function 

A letter from the Greater Vancouver Regional District, dated November 25th, 
requested Council to make a decision regarding the advisability of the Regional 
District applying for necessary supplementary Letters Patent for noise control. 
The report of the Greater Vancouver Regional District Noise Control Sub-Committee 
has already been circulated to Council members. 
The Medical Health Officer reports as follows: 

"The report prepared by the Noise Control Sub-Committee of the 
Greater Vancouver Regional District Pollution Committee recommended a 
noise control program for the Greater Vancouver region. Four City 
employees (Dr. Bonham as Sub-Committee Chairman, Mr. W.H. Curtis, 
Mr. K.F. Dobell and Mr. R.H. Currie) were members of this Sub-Committee. 

Inspectors from the Health Department and staff of the Engineering 
Department participated in the gathering of noise data towards the pre- 
paration of the engineering consultant's report (Appendix A), submitted 
by Barron & Strachan. 

During the survey, which was carried out with some publicity, a 
large number of Vancouver citizens took the initiative in complaining to 
Health and Engineering Departments in respect of specific noise problems. 

The Noise Control Sub-Committee reconmended that the Regional 
District assume responsibility for a by-law to control noise, but with 
the provision that the municipal staffs, who are the usual recipients of 
community complaints, undertake the enforcement activity in accordance 
with the provisions of the regional by-law. Vancouver City staff would, 
therefore, be active in noise control, but with the advantage of implement- 
ing a by-law which was uniform throughout the whole metropolitan region. 

The report also deals with the importance of an educational program. 
The responsibilities of other levels of government are recognized in the 
report. 

The noise survey indicated that the noise levels in Vancouver were 
approximately the same as those levels which were recorded in large 
American cities approximately 5 years' ago. Experience elsewhere has in- 
dicated that these levels will invariably increase if there is no inter- 
vention by means of a control program. 


Cont'd. 
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Clause #1 Continued 

The approach taken by the regional study and report was to base con- 
trol on the existing measured noise levels. In this respect the approach 
was different from that taken in Ottawa and Edmonton, which had by-laws 
passed prior to survey, Toronto has now decided to undertake a control 
program based on an extensive survey, in the same manner as the Greater 
Vancouver approach. In this way, by preceding a control program with a 
survey it is possible to set realistic levels that do not immediately 
produce widespread non-compliance and which will permit control of the 
worst sources of noise in the community. 

Another major provision of the proposed by-law is that municipal 
departments would examine all new development taking place in the 
municipalities with a view to requiring assurance of compliance with 
the by-law. This should be an effective means of preventing increases 
in the noise environment immediately upon passage of the regional by-law. 

The Sub-Committee recommended a very small Regional District 
operation involving only one full-time coordinator, with clerical and 
consultative support, relying mainly on the front line position of municipal 
staff and the traditional capacity of municipal governments to deal with 
local public complaints. In this way the direct costs of the program were 
kept deliberately small. 

The draft by-law provides for enforcement by staff designated by the 
municipalities. If the regional by-law is implemented. Council would then 
nominate the department heads whose staff would undertake enforcement. 
This would involve periodic roadside monitoring of traffic and responding 
to public complaints arising from fixed noise sources in Activity and Quiet 
areas. The costs of these municipal services cannot be calculated in ad- 
vance, but are not expected to represent a major expenditure. 

There is already evidence that noise in the Metropolitan area is 
causing public irritation and in certain areas is at a level known to inter- 
fere with full sleep depth. It is not known yet whether long range exposure 
. to these levels of community noise contributes to the decline of hearing 
in middle and older age. 

As Medical Health Officer for the City of Vancouver I would very strongly 
urge that the City of Vancouver favour the Greater Vancouver Regional District 
applying for supplementary Letters Patent for the control of noise." 

Your Board RECOMMENDS that the above report of the Medical Health Officer be approved. 

(Copies of the letter from the Greater Vancouver Regional 
District dated November 25, 1971, are circulated for 
Council's information) 


FOR ADOPTION SEE PAGE(S) ...f 
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BUILDING AND PLANNING MATTERS 


RECOMMENDATIONS 


1. N/S S.E. Marine Drive between 
Main and Sophia Streets 

The Director of Planning and Civic Development reports as follows: 

"An application has been received from Mr. A. Cooper for Texaco 
Canada Limited, requesting an amendment to the Zoning and 
Development By-law whereby Lots 45 and 46, Block 3, D.L. 313, 
being the north side of S.E. Marine Drive between Main and Sophia 
Streets, would be rezoned from an RS-1 One Family Dwelling 
District to a C-1 Commercial District. 


The applicant states the purpose of his application is "to demolish the existing 
buildings, consolidate the property and erect thereon a modern 2-bay "Coiranun- 
ity" type service station". 

Lot 6 immediately to the west, located on the north-east corner of the inter- 
section of :Iain and S.E. Marine Drive, is currently zoned C-1 Commercial and 
has been occupied by a small, old service station for many years. 

The entire service station site has a frontage of 66.01' on Main Street and 
a depth of 117.98' on S.E. Marine Drive. The applicants propose to add Lots 
45 5 46 to Lot 6 and redevelop the site with a nev* gasoline filling station. 
Lot 45 has a frontage on S.E. Marine Drive of 31.21' and a depth of approxi- 
mately 85'. Lot 46 has a frontage of 47.91' on S.E. Marine Drive and an approxi- 
mate depth of 72'. They are currently occupied by one-family dwellings. 

A site plan of the proposed devcloni-ient , submitted with the nnnlication, indi- 
cates the service station building being located in the north-east corner of 
Lot 6, the pump island adjacent to S.E. Marine Drive. Lots 45 § 46 for the 
most part arc proposed to be used for ingress and egress to the pump island, 
and for off-street parking. 

Due to the slope of the ground, the lane to the north will be some 3' above 
the surfaced parking area, with the perimeter of the parking area being land- 
scaped and fenced. 

Tne property to the north and east of the subject lots is zoned and developed 
with single family duellings; the easterly side of Main Street, between 65th 
Avenue and S.E. Marine Drive, is zoned C-1 Commercial; the west side of Main 
Street, between S.E. Marine Drive and 61st Avenue, is zoned C-1 Commercial, 
as is the south-east corner of Main Street and S.E. Marine Drive. 

The west side of Main Street, between 65th Avenue and S.E. Marine Drive, con- 
tains a small restaurant and a group of new stores with living quarters above. 
The east side of Main Street, between 65th Avenue and S.E. Marine Drive, con- 
tains a very old gas station (proposed for redevelopment) and small stores and 
residences. The south side of S.E. Marine Drive is zoned M-1 and M-2 Indus- 
trial (except the south-east corner of Main Street and S.E. Marine Drive), with a 
40' landscaped setback required for all new development. 


The Technical Planning Board on November 5th, 1971 recommended that the 
application be APPROVED, subject to prior compliance by the owners with 
the following conditions: 

1. Lot 6 and Lots 45 & 46 to be first consolidated into one parcel 
and so registered in the Land REgistry Office, subject to satis- 
factory arrangements being made through the City Engineer regarding 
the easement on the easterly boundary of Lot 6. 


cont ' d 
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2. The detailed scheme of development being first approved by Council 
after reports thereon from the Technical Planning Board and the 
Town Planning Commission, special attention being given to the treat- 
ment and landscaping on the site, particularly the area adjacent to 
the single fanuly homes, and having a suitably designed building in 
keeping with the general area. 

Further, that should the foregoing conditions not be complied with within 

180 days of approval at Public Hearing to the rezoning, the approval contained 

in this resolution shall expire. 


The Town Planning Commission on November 19th, 1971 endorsed the foregoing 
recommendation of the Technical Planning Board. " 

Your Board RECOMMENDS that the reports of the Technical Planning Board 
and Town Planning Commission be received and the matter be referred for 
the consideration of Council at a Public Hearing. 


2. S/W Corner of 48th Avenue 
and Oak Street 


The Director of Planning and Civic Development reports as follows: 

"An application has been received from Mr. Tanaka of D.M. Sarter, 
Architect, on behalf of Mr. and Mrs. Samuels, to rezone Lots 11 
and 12, Subdivision 13, Block 10, D.L. 526, being the south west 
corner of 48th Avenue and Oak Street, from an RS-1 One Family 
Dwelling District to a CD-I Comprehensive Development District. 

The applicant states the purpose of his application is for 'erecting four 
self-owned townhouses'. 

The subject lots each have a frontage of 58.3' and a depth of 140' and have 
been vacant for many years. Tlie remaining 3 lots in the block to the south 
arc zoned C-1 Coimnercial and are developed with a gasoline service station. 
The 4 lots on the west side of Oak Street, between 49th and 50th Avenues, 
are zoned C-1 Commercial and RT-2 Two Family, and arc developed with a gaso- 
line station and a two-family dwelling, respectively. The south-east and 
north-east corners of 49th Avenue and Oak Street are zoned RS-1 One Family and 
developed with churches. The surrounding properties are zoned RS-1 One Family 
and developed with good single family dwellings. 

BRIEF HISTORY 

There have been several aiiplications to rezone the subject lots from the 
present ilS-1 One Family Dwelling District: 

a) 1959 - Application to redone to a C-1 Commercial District to construct 

a two-storcy building for stores and professional offices. This 
application was denied by Council after reports thereon from 
the Teciinical I'lanning Board and Town Planning Commission. 

b) 1966 - Application to rcr.onc to a C-l Commercial Disti-ict for a 

gasoline scM'vico station. i'liis application was denied by 
Council after reports thereon from Technical Tlanning Board 
and Town Planning Commission. 

c) 1970 - Application to rezone to a CD-I Coinprehensive Development 

District for a restaurant. This application was denied by 
Council after reports thereon from Technical Planning Board 
and Town Planning Commission. 


cont ' d 
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January 

d) 1971 - An application was made by Gerald Hamilton to rezone the subject 
lots from an RS-1 One Family Dwelling District to a CD-I Compre- 
hensive Development District and to develop the site with six 
2-storey townhouses, with each townhouse having a floor area 
of approximately 1,480 sq. ft. and a continuous carport along 
the southerly border of tiic townhouses some 18' in depth and 
152' in length. The buildings maintained a 12' setback from 
Oak Street, 24' setback from 48th Avenue and 5' from tlic north-south 
lane. The floor space ratio indicated by the plan submitted v.-as 
0.55, excluding the carports. 

On May 4, 1971, Council denied the application on reconmicnuation 
of the Technical Planning Board and the Town Planning Commission. 

In reporting to Council on this application, the 
Technical Planning Board recommended: 

'TllAT the application be not approved as it is considered 
development of two single family lots to contain six town- 
houses, as proposed, is over-development of the site in 
relation to the adjacent single family areas. 

HOWEVER, favourable consideration would be given to rezoning 
of the two subject lots to an RT-1 Two Family Dwelling District 
upon receipt of a fresh application, or amendment to the 
current application, which would restrict development of the 
two lots to two units per lot with the height of the buildings 
not to exceed 20' nor one storey, with the form of develop- 
ment then being similar to developments on the West side of 
Oak Street immediately south of 37th Avenue, south side of 
41st Avenue at Willow Street, and the west side of Cambie 
north of 49th Avenue, and the floor space ratio being restric- 
ted to 0.45, and subject to the applicant obtaining Council's 
approval to acquire approximately 4' of the existing 20' 
City lane to be consolidated with the existing sites to meet 
the minimum site area of 8,400 sq. ft. for each lot, it also 
being noted favourable consideration would be given by the 
Approving Officer to the resubdivision of the two parcels 
fronting onto 48th Avenue rather than currently onto Oak 
Street. ' 

Tne Town Planning Commission on March 19, 1971, recommended that 
it be recommended to City Council that the application to rezone 
this site to a CD-I Comprehensive Development District for this 
particular development be refused. 


Several meetings were held in the Planning Department with Mr. and Mrs. Samuels 
and their architect regarding the development of the two lots with two- family 
dwellings and the rezoning of the subject lots from an RS-1 One Family Dwelling 
District to an llT-l Two Family Dwelling District. During the discussions and 
consideration of the various designs, the owners requested the possibility of 
re-applying for CD-I Comprehensive Development District and development of the 
site with four towniiouses, rather than the two two-family dwellings, as it 
appeared a better form of development could be designed on this site, but 
meeting the requirements of tiie RT-1 District Schedule regarding floor space 
ratio, heiglit of building, open space, etc. 

The scheme, as now submitted by the applicant, provides four townhouses, three 
being two storeys in height and one being one storey in height, with underground 
parking providing, two car sjiaces per unit, a floor space ratio of 0.40, and 
considerable open space. 


cont ' d 
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The architect states '^he development will consist of four self-owned townhouses, 
as indicated in the attached drawings, and points out the following: 

a) The floor space ratio is 0.40. Tlie maximum allowable ratio tentatively 
recommended for this site is 0.45. 

b) All parking is totally underground with space provided for 8 cars and 
access is from the lane. 

c) The townhouses are not to be rented. Each will be privately owned and 
proudly maintained. REnted duplexes tentatively recommended are not 
necessarily well-kept. 

d) The touniiouses arc situated on the site to derive maximum amenities of 
open spaces of benefit to the owners and the public. 

c) The entire development will be of a high standard of quality. 

f) Landscaping will be professionally designed and executed.' 

Also forming part of the application is a petition which states 
in part : 

'WE, the undersigned, as adjacent property owners, have no 
objection to the said application' 

and contains 20 signatures as owners of 15 surrounding proper- 
ties . 

The Technical Planning Board on November 5th, 1971 recommended that the 
application be APPROVED, the uses to be restricted to townhouses only 
and customarily ancillary uses, subject to prior compliance by the 
owners with the following conditions: 

1. The lots to be first consolidated into one parcel and so regis- 
tered in the Land Registry Office. 

2. The detailed scheme of development to be first approved by the 
Technical Planning Board after advice from the Design Panel on 
the architectural features, with the scheme of development 

not to be materially different from that submitted by D. M. Sarter, 
Architect, under date received by the Planning Department of 
October 14, 1971, and noted as Job #7149. 

3. Tlie floor space ratio not to exceed 0.40 gross, but excluding 
underground parking and ancillary storage area and access to the 
underground parking. 

Further, that should the foregoing conditions not be complied with within 
180 days of approval at Public Hearing to the rezoning, the approval con- 
tained in this resolution shall expire. 

The Town Planning Commission on November 19th, 1971 endorsed the foregoing 
recommendation of the Technical Planning Board." 


Your Board RECOMMENDS that the reports of the Technical Planning Board 
and Town Planning Commission be received and the matter be referred for 
the consideration of Council at a Public Hearing. 
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INFORMATION 


3. Second Crossing of First Narrows - 
Developmental Implications in the 
City of Vancouver 


At the Standing Committee on Transportation meeting of April 29, 19 71, 
the Committee recommended the following which was adopted: 

'THAT the G.V.R.D. Planning Department be requested to 
comment on the developmental implications of the 
Second Crossing of First Narrows as it relates to the 
G.V.R.D. and how it relates to Greater Vancouver 
Regional District needs. ' 

The City Clerk has been checking progress on this item with the 
Administration of the Greater Vancouver Regional District and under 
date of Noven;ber 23, 1971, the Director of Finance and Administration 
of the Regional District advised: 

•I wish to advise you that the question raised in your letter 
of September 14, regarding the Second Crossing of the First 
Narrows was again discussed by the Board of this District at 
its meeting on November 17. At that time the following 
resolution was passed relating to this matter. 

"Moved and Seconded: 

THAT the Greater Vancouver Regional District 
withdraw from any further consideration of 
this item. - Carried."' 

Your Board submits the foregoing for the INFORMATION of Council. 


FOR ADOPTION SEE PAGE(S) :. 
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LICENSES AND CLAIMS MATTERS 


RECOMMENDATION 

1 . Amendments to License Bylaw 

The Director of Permits & Licenses reports as follows 
regkrding proposed amendments to the License Bylaw, to which 
the Corporation Counsel concurs :- 


"A. DEFINITIONS 

When licensing buildings which contain living accommo- 
dation, it is desirable that the license be issued for 
the use approved under the Zoning & Development Bylaw. 
This is not always possible at ttje present time as the 
definitions in the License Bylaw differ from those 
contained in the Zoning & Development Bylaw. These 
differences are as follows :- 


(a) A 'Rooming House* as defined under the License 
Bylaw may contain a combination of sleeping units, 
housekeeping units or dwelling units, but under 
the Zoning & Development Bylaw only sleeping units 
are permitted. 

(b) A 'Hotel* or 'Motel* as defined under the License 
Bylaw may contain a combination of sleeping units, 
housekeeping units or dwelling units, but under 
the Zoning & Development Bylaw a combination of 
sleeping units or dwelling units only is permitted. 

(c) There is no definition in the License Bylaw for a 
Multiple Conversion Dwelling or Personal Care Home 
as defined in the Zoning & Development Bylaw. 


In order to bring the terminology in the License Bylaw 
into alignment with the Zoning & Development Bylaw and 
eliminate the confusion which now exists when licensing 
these types of premises, I recommend the following 
amendments to the License Bylaw: - 


(i) Amend the definition of 'Rooming House' as 
follows : - 

'Rooming House' means a building not being 
a hotel or motel containing rooms used 
exclusively as sleeping units where lodging 
for three or more persons is provided. 

(ii) Amend the definition of 'Hotel or Motel* as 
follows : - 

•Hotel or Motel' shall mean a building 
containing not less than 16 units, being 
either sleeping or dwelling units, or a 
combination of both, occupied or equipped 
to be occupied as a temporary abode for 
tourists or transients. 


(iii) Add the following definitions as contained in 
the Zoning & Development Bylaw: - 

*Multiple Conversion Dwelling' means a 
building containing any combination of 
sleeping units, housekeeping units or 
dwelling units. 

Cont'd. . 
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Clause #1 Continued 

•Personal Care Home* shall mean a building 
where care or assistance is provided for 
three or more persons who, on account of 
age, infirmity or physical disability, 
require personal care or assistance. 

The above amendments will permit the City to issue a 
license for a use which has been approved by Development 
Permit under the Zoning & Development Bylaw and also 
take care of lawful non-conforming uses. 

B. LICENSE UNITS NOT ROOMS 

Under the present license fee schedule the fees for 
sleeping units and housekeeping units is $4.00 per room . 
In order to ensure that the correct license fee is 
charged, the premises must be inspected by the License 
Inspector to determine how many rooms are in each 
sleeping unit or housekeeping unit. The development 
permits issued for buildings containing sleeping units 
and housekeeping units indicate the number of units 
permitted under the Zoning & Development Bylaw. I 
recommend that the License Bylaw be amended to provide 
a fee for each dwelling unit, housekeeping unit and 
sleeping unit in rooming houses, multiple conversion 
dwellings and personal care homes rather than charging 
a fee for each room. Since housekeeping units usually 
command a higher rental and normally contain more than 
one room, the annual license fee should be higher than 
the fee for a sleeping unit, and I suggest a fee of 
$7.00 per annum. The following amendments to 
Schedule "A" of the License Bylaw are therefore recom- 
mended : 


MULTIPLE CONVERSION DWELLING 


ROOMING HOUSE 


PERSONAL CARE HOME 


$10.00 per annum per 
dwelling unit 

$ 7.00 per annum per 

housekeeping unit 

$ 4.00 per annum per 
sleeping unit 

$ 4.00 per annum per 
sleeping unit 

$ 4.00 per annvira per 
sleeping unit 


The foregoing amendment will permit a license to be 
issued for the number of units as approved under the 
Zoning & Development Bylaw, thus the terminology in 
the License Bylaw would be brought into alignment with 
that contained in other City bylaws and also take care 
of lawful non-conforming uses. 

TRANSFERS 

The license fees for businesses, subject to Business 
Tax, were substantially reduced in 1969 to a level 
sufficient only to cover the City's costs involved in 
issuing a license. However, the fee to transfer a 
license from one licensee to another remained unchanged 
at 5% of the license fee with a $1.00 minimum fee. It 
is now found that the cost for transferring a license 
is substantially the same as that incurred in issuing 
a new license. In order to cover the City's costs 
in transferring licenses, a $20.00 minimum fee should 
be established. This would not prevent a person from 
obtaining a new license rather than transferring if 
the fee for the new license is less than $20.00. It 
is, therefore, recommended that Subsection 5 of Section 5 
of the License Bylaw be amended to provide a transfer fee 
of $20.00. 


Cont'd. 
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Clause #1 Continued 


RECOMMENDED THAT:- 

(a) The amendments to the License Bylaw be approved. 

(b) The Corporation Counsel be instructed to prepare 
the necessairy bylaw amendments to take effect 
January 1, 1972." 

Your Board RECOMMENDS the foregoing recommendations of the Director 
of Permits & Licenses be adopted. 


FOR ADOPTION SEE PAGE(S) 
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FIRE AND TRAFFIC MATTERS 


CONSIDERATION 

1. Request to Use Sound Truck : Labor Zionist Youth 

Your Board submits the following report of the City Engineer: 

"We have received a request from Ichud Habonim (Labor Zionist 
Youth) in a letter dated November 25th, 1971, for permission to use 
a sound truck on December 13th, 1971. 

If Council gives permission, the sound truck broadcasting 
Israeli music, will accompany their annual Torchlight Parade from Oak 
Street and 27th Avenue to Oak Street and 41st Avenue at 7:00 p.m. 

Permission for the parade has been given by both the Police 
and Fire Departments but the use of a sound truck is a matter of 
Council policy, and is, therefore, referred for Council's 
consideration . 

Last year Council gave permission to use the sound truck. 
No problems appeared to evolve from its use and no complaints with 
regard to sound volume were received by the Engineering Department." 

Your Board submits the foregoing report of the City Engineer 
for Council's CONSIDERATION. 

(Copies of the letter dated November 25, 1971 from 
Ichud Habonim are circulated for the information 
of Council) 

RECOMMENDATION 

2. Usage of "Yelp" Sirens 


In June, 1965, the Fire Chief met with the Board of Administration with 
respect to complaints received regarding the use of the "yelp" on the 
electronic sirens. As a result of the complaints, the Board directed 
the Fire Chief to discontinue the usage of the "yelp" on the sirens. 

V/ncn the electronic sirens v/ere first installed on Fire Department 
venicles in I964, no direction was given as to the usage of the various 
sounds capable of being emitted from the siren. The Fire Chief feels 
that discretion should have been exercised when using these nev; sirens. 
The "wail" would be used in all normal situations and the "yelp" used 
in critical situations such as busy intersections and dense traffic. 

Sij'iOe t/ne discontinuation of the "yelp" on the sirens, the Vancouver 
Firefi^^iliters ' Union, Local 18, in January, I969, passed a motion to 
rolnstitute the "yelp" siren. This motion ivas appi'ovcu after the 
ro::i;ltr. of a niirvoy by Local IS of other Canadian Firo fi ('.^ht or Lrc-;i;'; 
ji.ui'.vjo tiia o liuM j oiM-ty 01' citioij ugo L-iio "yelp" :.iron ox'ocr.i'.iv 0.I y . 

The loi'mal request dated January 19, 19^9 to the Fii'C Ch.ief stated: 

"Tile heavy concentration of traffic at intersections and main thorough- 
lares a lone, nou to mention the soundproof type of automobile on the 
road today, is evidence enough that emergency vehicle warning devices 
should be constantly revised and updated." 

"The members of Local IS feel that for the safety of our members and the 
safety of the citizens of Vancouver, the electronic yelper siren should 
be reinstituted 

Cont'd. . . 
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Upon r2ceipt of this reo^uest, the Fire' Chief initiated a formal survey 
oi Canadian Fire Departments regarding the use of the electronic "yelp" 
siren. 

Tiie corjnents of the Fire Chiefs are as follovv's: 

Edmonton - "It has been found that when traffic refuses to move for 

the standard siren sound, they will move for the "yelper" . 

Victoria - "Generally tiic "yelp" is activated in heavy traffic arca^ 

or v.iien appx'oaching interseccions . V/e changed to the "yelp" 
sound for ^ne reason civilian drivers did not appear to hear 
the siren with the modulating "v/ail". 

^egina - "Several years ago, we had quite a serious accident. During 
the investigation, some mtnesses stated that they did not 
hear the siren, which was of the ordinary free rolling type. 
All new apparatus now comes equipped with the "yelp" sirens . 
Generally speaking, we use the "yelp" when approaching inter- 
sections and v/e find them very satisfactory." 

ihnpeg - "...we feel tl'iat they are very effective in clearing traffic 
going to a fire" . 

askatoon - "We stai'ted installing these sirens over a year ago on our 
apparatus, as we wcr^ finding it increasingly difficult to 
move the traffic while responding to alarms". 

nar^iilton - "...we have found them very satisfactory in clearing the 
traffic v/hcn responaing to alarms". 

he increase in traffic on Vancouver's streets, in the past years, has 
orced the Fii'o Department to reinstall tlic "yelp" siren on vehicles, 
n Api'il 15, 1971, directive was issued gx'anting pci'mission to use the 
yelp" siren on a limited basis, as outlined in the attached directive. 


further directive was issued on IS August 1971, reiterating the previcu 
(directive and asking the Chiefs to use discretion. 

In addition to the directives, the Chiefs have been iniStructed not to 
T.. se ohe "yelp" at night in the West End. This follov;s the general Fire 
department policy of not using any siren at night unless jiistified. 

ijhe chairman of the Noise PollLition Sub Commitee for Noise Control of the 

"eaoei' Vancouvei' Regional District advises that fire apparatus can be 
donsidcred exempt from the category of Vehicle Noise. 


ecor^iienaation: 


RECOMMENDED that the Fire Chief be given pennission to use the "yel 
iren within the limitations outlined in the attached directives. 


FOR ADOPTION SEE PAGE(S) iJ.l~ 
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(FINANCE - 


Investment Matters - (Various Funds) - October, 1971 

(a) Security transactions during the month of October, 1971 

(b) Summary of Securities held by the General and Capital Accounts 
as at October 31, 1971 


(a 


Oc%. A 

8 

22 


Oc 


Oc 


Da -.I 


Oc 


4 

5 

15 

22 

22 

26 


GENERAL AND CAPITAL ACCOUNT TRANSACTIONS 


Type of Security 


Maturity 
Date 


Maturity 
Valoe 


Cost 


Annual 
Terra Yield 
Days X 


Bank Deposit Receipts Purchased for Redemntlon In October, 1971 


Bank of Montreal 
Toronto Dominion Bank 
Mercantile Bank of Cwada 


Bank of Montreal 
Bank of B.C. 

Mercantile Bank of Canada 
Toronto Dominion Bank 
Toronto Dominion Bank. 
Royal Bank of Canada 


Oct. 

8/71 

$ 1,500,7A7.95 

$ 

1,500,000 

4 

4.55 

Oct. 

22/71 

1,502,876.71 


1,500,000 

14 

5.00 

Oct. 

26/71 

500,273.97 


500,000 

4 

5.00 



$ 3, 503, 89r>. 63 

? 

3,500,000 



J for 

Redempti 

on after October 

31, 1971 



Dec. 

22/71 

$ 809,263.56 

$ 

800,000 

79 

5.35 

Dec. 

22/71 

1,011,646.38 


1,000,000 

78 

5.45 

Nov. 

8/71 

1,003,458.63 


1,000,000 

24 

5.26 

Nov. 

1/71 

500,727.40 


500,000 

10 

5.31 

Nov. 

5/71 

1,503,055.07 


1,500,000 

14 

5.31 

Dec. 

22/71 

1,511.876.30 


1,500,000 

57 

5.07 



$ 6,3A0,0r!7.54 


6,300.000 




*i t *A* - A**A**AAAAAAA*i> 


DEBT CHARGES EQUALIZATION FIND TRANSACTIONS 
Maturity Maturity 


Term 


SINKING FUND TRANSACTIONS 

Sale of Canada Bonds and Purchase of Temporary 
Investments in Bank Deposit Receipts, Pending 
November 13th Purchase of Current Issue of Canada 
Savings Bonds 


Type of Sacurlty 
Disposal 

25 Canada 3\X 


Maturity 
Dar.e 


Maturity 
Value 


Price 


Term 

Proceeds Yrs Alos 


Oct. 1/79 $655.500.00 $02.90 $543.409.50 7/11 


Acquisition 
Oci.. 25 Bank of Montreal 
Deposit Receipt 


Cost 


Dai 


Nov. 15/71 $3<>1.631.10 


$340.000.00 21 


Annual 
Yield 



Type of Security 

Date 

Value 

Price 

Cost 

Yrs/Mos 

Z 


Debentures Purchased 








12 

City of Van 5>iX 

Mar. 1 




3/5 

to 



75/78 

$50,000.00 

$91.82 

$45,910 

6/5 


7.45 

12 

Greater Van. Sewer 









& Drain. Dist. 5%X 

Dec. 2/75 

25,000.00 

93.16 

23,290 

4/2 


7.45 

12 

Greater Van. Water 

Apr. 15 




3/6 

to 



Dist 5hT^ 

75/76 

20,000.00 

93.535 

18,707 

4/6 


7.40 

12 

Greater Van. Water 

Apr. 15 




5/6 

to 



Dist. 5%Z 

77/78 

20,000.00 

90.49 

18,098 

6/6 


7.50 

28 

Greater Van. Water 









Dist. 5U 

Dec. 1/77 

10,000.00 

89.17 

8,917 

6/1 


7.50 

28 

City of Van. 5 3/4X 

Oct. 15/77 

15.000.00 

91.76 

13.764 

6/0 


7.50 



$140,000.00 


$128,686 













Annual 
Yield 
X 


5.99 


5.25 
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(b) SUMMARY OF SECURITIES HELD AS AT OCTOBER 31. I97I 

GE.'iERAL AND CAI^ITAL ACCOUNTS ONLY 

Type of Security Par or Maturity Value Cost or Book Value 


Short Term : 

Deposit Receipts due 1971 $ 25,532,282.68 $ 25,200,000.00 

Deposit Receipts due 1972 5,400,530.27 5.300,000.00 

$ 30,932,812.95 $ 30,500,000.00 

Medium Term 

B.C. Hydro 6t Power Authority 

7% Parity Bonds due Sept. 1/75 $ 200,000.00 $ 200,305.59 


RECOMMENDATION 

Recommended by your Board that the report of the Director of Finance on 
Investment Matters (Various Funds) for October, 1971 be confirmed. 


2. Staff Requirement - Accounts Division (Budgets) of the Finance 
Department 

Your Board submits the following report of the Director of Finance. 

" Establishment of Full Time Budget Officer Position 

Prior to 1967, the detailed work involved in the preparation of the City's 
annual operating budget and the related control and monthly review procedures 
were carried out by the Administrative Assistant in the Office of the Director 
of Finance. In 1967 the Administrative Assistant was transferred to the Accounts 
Division to fill the vacancy created on the retirement of the Assistant City 
Accountant. The position of Administrative Assistant was eliminated and a new 
position of Budget Officer was established within the Accounts Division. 

Added Responsibilities 

The responsibilities of the new position of Budget Officer were increased 
to include 

1. control of the new Basic Capital and Supplementary Capital programs which 
were introduced in 1966. 

2. assistance to Civic Departments in the development of budgetary reporting 
and accounting procedures in accordance with City policy, particularly 

at the time of internal departmental reorganization and when new functions 
or activities are undertaken by existing or newly created departments. 

3. the examination of clerical and work procedures as well as manpower 
and equipment utilization in order to assist departments directly, or 

to recommend in depth studies by the Co-ordinator of Data Processing and Systems 
or the Administrative Analyst, when such examination indicates that 
more efficient practises could be followed. 

4. stricter control of all monetary expenditures chargeable to approved 
budget appropriations. 


Continued 
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Clause No. 2 (cont'd.) 

Present Workload of Budget Officer 

The work load of the Budget Officer has now increased to the point where, 
in spite of substantial amounts of overtime worked each year, he is no longer 
able to adequately fulfill his responsibilities. The three main reasons for this 
are: 

1. The Canada Assistance Plan introduced in 1966 which requires the preparation 
of detail claims for. shareable costs incurred by the City re 

(a) the administrative and operating costs of the Department of 
Social Welfare and Rehabilitation 

<|b) grants to Provincially approved social welfare or charitable 
agencies 

(c) special projects involving Provincial contributions in addition 
to normal C.A.P. sharing 

was placed under the direct control of the Budget Officer in 1968 and 
requires an increasingly large amount of his time during the year. 

2. Stricter control over the budget and the continued emphasis on departmental 
operating efficiency 

(a) has increased the number of reporting procedures re- overtime worked, 
temporary help requirements, equipment replacement and disposals, 
building maintenance and repair programs, attendance at conferences 
etc., which must be checked and/or controlled by the Budget Officer. 

(b) involves the Budget Officer In more detailed checking of departmental 
requests for additional funds or transfers of funds. The time required 
to adequately perform the checking and control function increases as each 
new budget control procedure is introduced. 

3. The amount of time spent by the Budget Officer assisting Civic Departments 
in the preparation of their annual budgets has increased considerably in 
the past few years due to the many departmental reorganizations and 
staff changes. 

Proposed Assistance to the Budget Officer 

It is proposed that a position of assistant to the Budget Officer be 
established to 

1. Assist in the assembly and detail checking of annual budget submissions 
from Civic Departments and Boards. The Budget Officer will be required 
to spend a substantial amount of time this year directly assisting 
departments which have recently undergone reorganizations and staff changes 
(Social Welfare, Provincial Courts, Museums). The budget assembly and 
checking function, which always involves substantial amounts of overtime, 
will become critical in 1972 unless assistance is provided. 

The budget assembly, checking and review function and the preparation 
of the City's approved Estimates book starts in early January and ends 
late in May each year. 

2. Relieve the Budget Officer of much of the detail work involved in controlling 
and adjusting the budget during the year and to take over the Canada 
Assistance Plan claim function. This will permit the Budget Officer more 
time to 

(a) follow-up changes in departmental operating procedures arising 
from discussions during the annual review of the budget. 

(b) make more detailed reviews of the shared cost programs (health 
services to School Board and others. Medicare sharing, Canada 
Assistance Plan sharing, etc.) to ensure that all recoverable or 
shareable costs are being properly claimed. 
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Proposed Assistance to the Budget Officer (cont'd.) 

2 . (c) carry out periodic reviews of approved procedural and equipment 
utilization changes which were to result in cost reductions or 
increased operating efficiencies to determine whether or not the 
indicated benefits were achieved and are subsequently reflected 
in the departments operating budget appropriations. 

(d) assist the Comptroller of Accounts in examining the many departmental 
reports involving the expenditure of funds and to provide the Board 
of Administration with related supplementary information 

where required. 

(e) prepare a formal operating budget manual generally covering 

(i) preparation of the annual budgets, forms to 
be used and supporting detail required. 

(ii) method of reporting during the year re transfers or 
additional budget funds, forms to be used and the details 
required. 

(iii) details of budgetary control procedures which 
should be followed by each department to ensure 
compliance with City budget policy. 

(iv) methods of departmental monthly review of 
revenues and expenditures and reporting of budget 
variations at June 30th and September 30th. 

3. Provide the necessary assistance when the Budget Officer is on vacation 
(4 weeks) or acting for the Comptroller of Accounts when he is on 
vacation (4 weeks). 

Additional Funds Required 

No additional funds would be required in 1971. Subject to classification 
by the Director of Personnel Services, it is estimated that salary and 
fringe benefit costs of this position would be $10,000 - $11,000 in 1972. 

Recommendation 


I recommend that a position of Assistant to the Budget Officer be approved." 

Your Board RECOMMENDS that the report of the Director of Finance be 
approved . 


FOR ADOPTION SEE PAGE(S) ^.IL 
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REPORT TO COUNCIL 
STANDING COMMITTEE ON FINANCE 
NOVEMBER 25, 1971 

I 

The Standing Committee of Council on Finance met on Thursday, 
November 25, 1971, in the No. 1 Committee Room, City Hall at 
approximately 3:10 p.m. 

PRESENT: Alderman Adams (Chairman) 

Aldermen Bird, Calder, Hardwick, 
Linnell, Rankin and Sweeney 

ABSENT: His Worship the Mayor (on Civic business) 
Aldermen Broome, Phillips and Wilson 
(on Civic business) 

CLERK TO THE COMMITTEE : R. Henry 

MINUTES : 


RESOLVED THAT the Minutes of the meetings held June 4th and 10th 
be adopted . 

The following recommendations of the Committee are submitted 
for the action of Council. 

RECOMMENDATIONS 

1 . Business Tax Rate 

City Council on October 26th referred the following motion 
to the Board of Administration for a report to the Standing Committee 
on Finance : 

"THAT WHEREAS the Business Tax rate of taxation was seven 

per cent ; 

AND WHEREAS in 1968 the rate was increased to eight per cent; 

AND WHEREAS there has not been a study, by Council, for some 
time, of the relationship of the Business Tax with the Property Tax; 

RESOLVED THAT the Board of Administration review the present 
Business Tax rate for. report , and the advisability of an upward rate 
ad jus tment . " 


Pursuant thereto, the Board submitted a report dated 
November 1st on the subject, to which was attached an analysis of the 
relationship of real property tax and business tax. The officials 
suggest that the commercial-industrial categories of property are not 
paying taxes to the same degree as in 1968, compared to the residential 
category. It was also stated that it might not be unreasonable to 
raise the business tax rate by a of 1% to 8^%. 

RECOMMENDED that the business tax rate be increased by 
a ^5 of 1% to 8h% effective 1972, 

FURTHER that the Corporation Counsel bring in the necessary 
amendment to the business tax by-law. 


cont inued 
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2 . Grants to Religious and Charitable Organizations 

The Board of Administration submitted a report dated 
November 19, 1971, as requested by Council, which gave information 
on the City's procedures and practices concerning grants to religious 
and charitable organizations. The report also summarizes the tax 
exemptions and grants, to date, for the year 1971 as follows: 

Tax Exemption 

Class of No. of Grants In Direct Cash 

Organization Properties Amount Lieu of Taxes Contribution Total 


Churches 287 796,992 8,300 - 805,292 

Charities (note 1) 130 811,324 24,200 195,599 1,031,123 

Private Schools 60 331,319 - - 331,319 

$1,939,635 $32,500 $195,599 $2,167,734 


Note 1 - Includes privately owned Senior Citizens Housing, Y.M.C.A., 
Y.W.C.A., Red Cross, etc. 

Following further explanation and debate on the subject 
matter it is: 

RECOMMENDED that an application be made for an amendment to 
the Vancouver City Charter, Section 396, whereby Churches will be 
required to pay General Purpose Taxes. 

(Alderman Sweeney and Alderman Hardwick wished that they be 
recorded as opposing this recommendation). 


The following actions of the Committee are submitted for the 
INFORMATION of Council: 

3 . Taxation Structure 

The Committee noted that the matter of reviewing the entire 
tax structure as it relates to property taxes, had been referred by 
Council for consideration. Communications had also been received 
from the Vancouver Central Council of Ratepayers on the subject. 

The Chairman expressed his opinion that the Committee should 
obtain information on what other cities are doing with respect to 
collection of taxes. 

RESOLVED that the City Clerk communicate with other major 
cities and obtain information with respect to method of payment of 
taxes other than on an annual basis. 

FURTHER that the Board of Administration submit a rep ort 


to the Committee on the practicality of a change in the method afAMENOED 
payment of taxes. ^?ag^^.I 


FURTHER that Dr. Clark of U.B.C. be invited to commenton 
the proposed method of payment of taxes, whereby payments will be made 
on a monthly or quarterly basis. 


The Committee adjourned at approximately 4:00 p.m. 

FOR ADOPTION SEE PAGE[S) 
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BOARD OF ADMINISTRATION 


PERSONNEL MATTERS 


SUPPLEMENTARY REPORT DECEMBER 3, 19 71 

RECOMMENDATIONS 

1 . Vancouver City Hall Choristers - Tour of Hospitals and Rest Homes 

The Director of Personnel Services reports as follows: 

"The Vancouver City Hall Choristers, in a letter dated 
November 25, 1971, are requesting a portion of two working 
days, on Thursday, December 23 and Friday, December 24, 1971, 
to tour and perform in local hospitals. The Choir members 
are also performing during the evening at the hospitals. 
Some twenty members of the Civic staff are involved. 

Recommended that as requested by the Vancouver City Hall 
Choristers, members of the Vancouver City Hall Choir 
participating in the tour of city hospitals on Thursday, 
December 23 and Friday, December 24, 1971, be granted leave 
of absence from their duties for this purpose without loss 
of pay." 

Your Board RECOMMENDS that the foregoing recommendation of the 
Director of Personnel Services be adopted. 

2. Salary and Classification Review - Staff Complement for 
Spring Street Project, Department of Social Planning and 
Community Development 

The Director of Personnel Services reports as follows: 

"City Council on July 13th, 1971 adopted the report of the 
Director 6f Social Planning and Community Development recommending 
the establishment of the "Spring Street Project" for a temporary 
two year period. The staff complement as outlined in the report 
consisted of one (1) Project Director, one (1) Centre Supervisor, 
five (5) line staff (i.e. "Street Workers"), ten (10) part-time 
staff, and two (2) secretarial staff. The matter of the Project 
Director's position was dealt with by Council on August 31st, 1971. 
The remaining staff positions are the subject of this report. 

( a ) One Position , Centre Supervisor 

The incumbent of this position will generally assist the Project 
Director in the overall planning and programming of the project 
and will be specifically responsible for developing and administering 
an innovative instructional type program at the Spring Street 
Centre. Briefly, the developed program will be aimed at motivating 
drop-outs and delinquent youths toward educational upgrading and 
vocational experience. In promoting this concept, considerable 
public contact will be maintained and an effort made to develop 
volunteer assistance. Supervision of line staff will be a 
regular element of this job. 

The desired qualifications for this position are University 
Graduation in a field related to the work such as sociology, 
psychology, or education and several years experience in teaching 
and/or street and youth work. 

This work does not substantially fall within any existing City 
classification and therefore I recommend that the position be 
allocated to the new temporary class of Centre Supervisor 
(Spring Street), Pay Grade 23 ($735-883), which includes 
consideration for working irregular hours. The probationary 
period will be one year. 
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(b ) Five (5) Line Staff Positions - Street Workers 

The line "Street Workers" will be generally responsible for 
working with juveniles on a personalized, intensive and decentralized 
basis and for assisting, as required, at the Spring Street Centre. 
The nature of the work carried out with juveniles involved the 
development of a preventative and rehabilitative plan of action 
utilizing innovative street work techniques for the purpose of 
changing delinquent behavioural patterns. In all phases of this 
work, close contact is maintained with the juveniles' families and 
with representatives of the police and probation departments. Children's 
Aid Societies and the School Board. Some cases will be handled on a 
group or team basis. 

The qualifications which are desirable for this work include 
University graduation in Sociology, Psychology, Education or recreation 
with some experience gained in youth work preferably with delinquent 
and/or disadvantaged youths. 

Again there is no existing City classification which exactly 
encompasses this work. I therefore recommend the establishment of 
a new temporary class of Street Worker at Pay Grade 19 ($616-735') . 
which includes consideration for irregular hours and that these 
positions be so classified. The probationary period will be six 
months . 

( c ) Part-time Street Workers 

Although the July 13th report specified that ten (10) part-time 
workers would be required, the Director of Social Planning and 
Community Development now advises that a lesser number may be required. 
These incumbents will be third or fourth year university students 
who will perform duties similar to those of the full-time Street 
Workers but at a far less intensive level. I recommend that these 
incumbents be classified as Street Workers - Part-time, and be paid 
at a rate of $3.00 per hour. 

(d ) One Position - Clerk Typist II 

Although the July 13th Council - adopted report specified two 
secretarial positions for the project, the Director of Social Planning 
and Community Development now advises me that only one position will 
be required. In fact, for the initial period all secretarial 
assistance will be supplied by the Department itself. However, it is 
expected that by January 15th, 1972, the project will be fully 
operational and therefore requiring its own full time secretarial 
staff . 

The incumbent will be generally responsible for typing a variety 
of reports, filing reports and correspondence, and receptionist duties 
at the Centre. These are duties and responsibilities at the Clerk 
Typist II level, and I recommend that the position be so classified 
effective January 15th, 1972. 

Note: Since the three new classes described above are temporary 
in nature, no formal class specifications have been 
prepared . 

This report has been discussed with the Director of Social 
Planning and Community Development and the Business Manager of the 
Municipal and Regional Employees Union both of whom concur herein." 
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:iause No. 2 (cont 'd. ) 


SUMMARY 


Incumbent 


Proposed Classification 


Effective Date 


One New Position 
(Temporary for two 
years ) 


Five New Positions 
(Temp, for two years) 


Temporary Part-time 
Staff (as required for 
two years) 

One Nevj Position 
(Temporary for two 
years ) 


Centre Supervisor (Spring 
Street) 

P.G. 23 ( $772-883 ) * includes 
consideration for irregular 
hours 

Street Worker 

P.G. 19($616-735) includes 
consideration for irregular 
hours 


When Approved 


When Approved 


Street Worker ■ 
$3.00 per hour 


Part-time 


Clerk Typist II 
P.G. 9($398-472) 


When Approved 


January 15,1972 


♦Effective range under Personnel 
Regulation 160-1 (a) (2) 

1971 2nd half rates 

Your Boari^ RECOMMENDS that the for«going recommenclations of the 
Director of Personnel Services be adopted. 


FOR ADOPTION SEE PA6E(S) 


BOARD OF ADMINISTRATION 


PROPERTY MATTERS 
DEGEJIBER 3, 1971 


RECOMMENDATION 


1 . Assignment of Lease, City of Vancouver 
and Pentad Holdings Ltd. - South Shore 
False Creek near 1st Avenue & Golutnbia- 
Quebec Connector 

The Corporation Counsel reports as follows: 


"A lease dated July 9, 1968, was entered into between the 
City and City Construction Company Limited whereby the 
City leased to City Construction Company Limited Lot 4 , 
Block E, District Lot 200A and of Lot 2 of District Lot 
2037, Group One, New Westminster District, Plan 12958, 
and that portion of Parcel "A" , District Lot 2037 (being 
in the bed and foreshore of False Creek, bounded on the 
North by Harbour Headline, established by Order-in-Council 
P.C. 1167, dated 31st day of March, 1947, on the South by 
the North boundary of said Lot 4, on the West by the northerly 
production of the westerly boundary of said Lot 4 , and on the 
East by the westerly boundary of Parcel "C" of Lot 2 in said 
District Lot 2037 (Explanatory Plan 3340) and the westerly 
boundary of lot 5, Block E, District Lot 200A and of Lot 2 
of District Lot 2037, Group One, New Westminster District, 
Plan No. 12958 lying to the South of said Explanatory Plan 
3340) , for a term of 28 years commencing the 1st day of 
December, 1967. 

City Construction Company Limited changed its name to Pentad 
Holdings Ltd. on April 13, 1971. On April 30, 1971, Pentad 
Holdings Ltd. assigned the lease to City Construction Company 
Limited (formerly known as City Paving (1958) Ltd.). 

By letter dated November 10, 1971, to the City Solicitor, 
Lawrence & Shaw, the solicitors for Ashland Oil Canada 
Limited and its wholly owned subsidiary City Construction 
Company Limited, have requested the consent of Council to 
the assignment by City Construction Company Limited (formerly 
known as City Paving (1958) Ltd.) to Ashland Oil Canada Limited, 
an Alberta Company duly licensed as an extra-provincial company 
in British Columbia under No. 9255A, of Granville Island, 
British Columbia. The solicitors have submitted a form of 
assignment dated October 1, 1971, to the City for execution 
by the Mayor and the City Clerk. The form of this assign- 
ment is satisfactory to the Corporation Counsel. 

It is recommended that the assignment dated October 1, 1971, 
and made between City Construction Company Limited (the 
"Assignor"), Ashland Oil Canada Limited (the "Assignee") and 
City of Vancouver (the "Lessor") , submitted by Lawrence & 
Shaw be executed by the Mayor and the City Clerk and the 
seal of the City affixed thereto." 

Your Board RECOMMENDS the foregoing recommendation of the Corporation 
be adopted. 
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2. Acquisition for Single Men's Hostel Site 
1 ^56 & \xS^h. East Cordova Street 


The Supervisor of Property and Insurance reports as follows: 


"On Jiine 29th, 1971, City Council approved the expropriation of 
the remaining properties required for the Single Men's Hostel Site, 
including Lot 12, Block 57, D.L. 196, known as 456 and 456^ East 
Cordova Street, This property is the last remaining property to 
be acquired for this project. 

These premises comprise a single lot, 25' x 122', zoned M-2 
Industrial, improved with two frame dwellings erected in 1900. 

The front building is a two-storey non-basement structure with a 
main floor area of 1,030 sq. ft. and second floor area of 880 sq. 
ft. This dwelling contains 7 rooms, 6 plumbing fixtures, has a 
patent shingle roof, siding on the exterior walls, a concrete 
foundation 2aid is heated by a gas furnace. The condition of this 
building is average. 

The rear building is a one-storey non-basement structure with a 
floor area of 565 sq. ft. This dwelling contains 4 rooms, 3 
plumbing fixtures, has a patent roof, siding on the exterior waJLls, 
a wood post foundation and is heated by a gas furnace. The con- 
dition of this building is below average. 

These dwellings provide acconimodation for several elderly Chinese, 
who are members of the Society that owns the property. The Society 
will be buying another property in the vicinity for relocating its 
members. It is proposed to demolish these houses when vacant. 

Following extensive negotiations, the owners have agreed to sell 
for the sum of $19,500.00, inclusive of all considerations, on the 
following terms :- 

(a) The sale date to remain open until the property is 
required by the City. 

(b) The sum of $500.00 to be advanced upon delivery of a 
registrable deed in favour of the City of Vancouver. 

(c) The balance of the purchase price, less adjustment of 
taxes, etc., to be paid to the owners upon surrender of 
vacant possession of the property. 

(d) The owners reserve the right to remove two gas ranges, 
a combination kitchen sink unit and individuail inside 
lock sets on the doors of members' rooms. 

This settlement is considered to be realistic amd is endorsed by 
the City Solicitor. Said settlement has been reviewed by Central 
Mortgage and Housing Corporation and the details of this trans- 
action have been entered in their records. 

REC(»1MENDED that the Supervisor of Property and Insurance be 
authorized to acquire this property for the stim of $19,500.00 on 
the foregoing basis chargeable to Code 53l/l251.*' 

four Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
ind Insurance be adopted. 


Board of Administration, December 3, 1971 . • . (PROPERTY MATTERS - 3) 
CONSIDERATION 

3. Resident Tenants and Owners 

Provincial Courts Complex Site 

Reference is made to Board of Administration, Property Matters Report dated July 9» 
1971, in which the Supervisor of Property & Insurance provided information to Council 
with respect to the matter of relocation of occupants of the Provincial Courts Complex 
Site and the Single Men's Hostel Site. The report indicated that the Provincial Courts 
Complex Site would proceed in two stages; the Westerly end of the block being required 
by the City for commencement of construction of the new building by approximately Oct- 
ober 31, 1971 ; the Easterly portion of the site not being required until at least 
September, 197? for the second stage of development, which includes parking and land- 
scaping. 

It was moved and carried by City Council on July 13f 1971 in dealing with this report: 

"THAT the Board of Administration be requested to consider the question 
and policy implementation of providing alternative accommodation for 
persons displaced by Phase II of the PitJvincial Courts Complex develop- 
ment in the area." 

The Supervisor of Property & Insurance has delayed submission of the requested report 
pending the relocation of occupants from Phase I of the Provincial Courts Complex in 
order that he could provide Council with a summary of the actions taken and the problems 
encountered in relocating tenants from the West half of this block. 

Vacant possession of residential buildings in Phase I is now complete. The only occupied 
building in Phase I is the Seafarers' Union Building, 298 Main Street, which will be 
vacated December 31 » 1971. 

"Contained in the report of July 9, 1971 was the information that in 
January, 1970 there were some 350 people housed in the residential 
accommodation in the block. By July, 1971, 135 of the original 
occupants had moved voluntarily, leaving approximately 120 people 
in the Easterly portion and 95 people in the Westerly portion (Phase l) 
of the Provincial Courts Complex. 

Of the 95 residents in Phase I of the Provincial Courts Complex in 
July, all have now been relocated. The activities of the Property 
& Insui-ance negotiators included working with the tenants and advising 
those who were eligible for possible Public Housing units, tsQcing them 
to view available accommodation in Public Housing, and also advising 
Buch tenants of the availability of alternate vacant accommodation in 
the Easterly portion of the block. As a result 6 were relocated in 
Public Housing in the 3-roonth period; 10 were relocated in buildings 
in Phase II of the Project and 79 found their own alternative accom- 
modation primarily in the general area. It is significant that there 
was sufficient vacant, private accommodation in the general area to 
accommodate the 79 persons. 

Residential accommodation in Phase II is confined to three buildings 
situated on Lots 20 to 2U, fronting on t^owpII Street and Gore Avenue. 
There is a total of approximately 120 rooms or suites in the 3 buildings. 
At the present time, (including those relocn+ed from Phase I of the projei^t) 
the total nximber of occupants is approximately 70, 

For the purposes of the Magistrates' Hourts Complex, it will not be 
necessary to obtain vacant posf?'>f sion of these buildings and proceed 
with demolition until some time after September 1, 197?. 

It Ib considered that during the coming year, many of the transient 
occupants will be moving out of the buildings in question leaving 
a limited number to be dealt with when vacant possession of the 
property is required by the City. Certain of the remaining occupants 
may be eligible for accommodation in the Hostel Project which could 
be completed by that time. It may also be possible during the interim 
period to rehouse certain eligible tenants in existing Public Housing 
pTOjects, as vacancies occur. 

( Continued ) 
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Clause No. 3 (continued) 

Therp would appear to be sufficient vacant sccommodation In this 
geneml area to take care of the remaining occupants. This is 
borne out by the fact that 79 tenants from Phase I were successful 
in finding alternative accommodation, and from the report of the 
Director of Social Planning and Community Development on vacancies 
in the Skid Road area. 

As redevelopment of older areas takes place, both by the actions of 
govemment and private redevelopers , there is a continuous loss 
of the minimal type of accommodation provided in the older buildings. 
There is also a genuine concern expressed with respect to improving 
this minimal form of accommodation to a higher standard. These 
problems are general throu^out certain areas of the City and are 
obviously not confined to locations where the City is itself involved 
in a project. 

It is my view that the City can obtain vacant possession of the buildings 
in Phase II of the Provincial Courts Complex by following the same pro- 
cedures and assist£Lnce that we have applied to the occupants in Phase I. 
At the same time the City may take independent action to improve living 
conditions for the occupemts of the area in general. 

I have discussed this report with the Director of Social Planning & Community 
Development. He points out that his Office is reporting to Coiincil on the 
general problems of residential accommodation in Gastown. The problems of 
relocation of elderly persons displaced as a result of demolition of residential 
units is proposed an a special project of the Social Planning find Community 
Development Branch under the Local Initiative Programme. " 

Your Board submits the foregoing report of the Supervisor of Property & Insurance 
for consideration. 


ij.. Sale for Senior Citizens' Development 
Arsyle and Balmoral Streets 


The Supervisor of Property and Insurance reports as follows: 


"An application to purchase T,ot 8, Block 2, D.L. 73'7 and 728 Fras^rview, 
zoned RS-1, Single Family Dwelling lor development ol non-profit Senior 
Citizens' housing has been received from the South Amhurst Housing Society. 
This society is composed of the Vancouver South Lions Club and the Amhurst 
Lions Club. 

The City-owned property is triangular in shape with 287 feet frontage on 
Argyle Street by II4I4' x 2U8' and consists of approximately 17,350 square 
feet. There are easements over the southerly and easterly portions of the 
lot which contain existing sewer and gas services. 

The Pireftor of Planning favours the sale ol this site for non-profit Senior 
Citizens' development, subject to the site being rezoned by City Council to 
CD-I, Comprehensive Development District, after a public hearing has been 
held. The detailed scheme ol development is to be approved by the Technical 
Planning Board after advice from the Design Panel with a maximum height of 
2 storeys and the total floor space ratio not to exceed O.6O. The Technical 
Planning Board also to have regard to location ot the building on tJie site, 
the amount and treatjnent ol open space and some provision lor oil-street 
parking. 


(Continued ) 
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(PROPERTY MATTERS - 5) 


Iciause No. I4. (continued) 

Tt. is the policy of City Council t-o sell land to non-profit Senior Citizens' 
Societies on the basis of assessed value for general purposes of the land 
as if subdivided. This site is a former Fraserview "ark site and as such 
is presently unsubdivided, however, based on a hypothetical subdivision of 
the land, which has been approved in principle by the Director of Planning, 
the site will support three lots. Applying an assessment rate for land in 
the area to this subdivision, a total estimated assessment value for 1971 
for general purposes is $25,0^3.00. 

CONSIDERATION 

The matter of the direct sale of this property to the South Amhnrst Housing 
Society for non-profit Senior Citizens' development is placed before Council. 
In the event that it is given favoiirable consideration, it is 


RECOMME NDED 

That the sale of Lot 8, Block 2, D.L. 735 and 728, Fraserview to the South 
Amhurst Housing Society in the amoiint of $25,053.00. on City terms at 9*, 
be approved, subject to the following conditions: 

(a) rezoning and development in accordance with the requirements of the 
Director of Planning as stated above; 

(b) the date of sale be 120 days from the date of Council's approval or 
the date of approval of rezoning, whichever is the sooner; 

(c) reservation ol a public utility easement over the southerly and 
easterly portions to contain existing sewer and gas services; 

(d) the Society grant the City an option to repurchase the site at 
the sales price in the event construction does not commence with- 
in 18 months of Council's approval of sale; 

(e) the Society grant the City an option to repurchase the site at 
the sales price in the event the site is used for other than non 
profit Senior Citizens' accommodation, such option to run for a 
period of 20 years from the date of Council's approval of sale." 


Your Board submits the foregoing report of the Supervisor of Property 
and Insurance to Council for their consideration and decision. 

RECOMMENDATION 

5. No. 1 Firehall Replacement 

[The Supervisor of Property and Insuraaice, the Corporation Counsel and 
the Director of Plamning & Civic Development report as follows :- 

"City Council on August 10th, 1971, in considering a report 
of the Board of Administration endorsed the recommendation 
of the Fire Chief designating the West 150' of Lot D, Block 122, 
D.L. 196, situated immediately East of the Dunlevy Mall between 
Pender and Keefer Streets as the site for the new No. 1 Firehall. 

This site is part of Lots C and D, Block 122, D.L. 196 sold to 
Orientif Properties Ltd. and Vandy Developments Ltd. under Urban 
Renewal (see attached plan). 

Negotiations with the owners and their solicitor have been carried 
out but are now stademated. 


(Continued ) 
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Clause No. 5 (Continued) 

Council is aware that although the City has the legal right to 
remain in occupation of No. 1 firehall on Hamilton Street until 
December, 1974, the Federal Government is anxious that the City 
vacate this firehall at a much earlier date to enable commence- 
ment of construction of the projected high-rise office complex 
in Block 56, D.L, 541 to proceed as soon as possible. 

A total of three new firehall sites are required, and the City 
has reached a settlement on the other two. 

It is essential that the construction programme on all three 
sites be co-ordinated so that all three firehalls can be 
completed at approximately the same time. 

In view of the stalemated negotiations, ajnd the fact that the 
owners have inferred that they make a substajitial claim for 
damages to the remainder if the West 150' of Lx>t D only is 
expropriated, the City Solicitor considers it advisable to 
expropriate the whole of Lots C and D. The portion thereof 
not required for the project would subsequently be resold. 

Lots C and D were zoned (CD-l) Comprehensive Development Dis- 
trict on December 3rd, 1963 under by-law 4393. This by-law 
permitted such uses as church, institutional uses cind housing, 
including senior citizens' housing. The by-law will require 
amendment to permit use of part as a firehall site. 

RECOMMENDED 

(a) That since the City has failed to come to an agreement 
with the owners, that Lots C and D, Block 122, D.L. 196 
be expropriated and that the Resolution submitted under 
"Motions" be passed; 


(b) That Mr. C. E. Morris be appointed as the City's 
nominee to the Board of Arbitration to be constituted 
to determine the amount payable to the owners by reason 
of said expropriation; 

(c) That the Director of Planning & Civic Development make 
application to amend by-law 4393 to permit a firehall on 
Lots C and D asid refer the application directly to a public 
hearing. " 

Your Board 

RECOMMENDS the foregoing recommendations of the Supervisor of Property 
and Insurance, the Corporation Counsel and the Director of Planning & 
Civic Development be adopted. aix.-'7-/cz.k/ 

6 . Sales; Residential 

Recommended that the followiti^!; aales b,y tctidor rccoivod b,y tlie 
Supervisor ol' Property and Itiaur'atice bo approved utidoi' ttuo toriru? 
and conditions set down b,y CLL,y CouuclJ , bo i af, la oai;h car.o Ltiij 
highest olTer received. 


( Continued ) 
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9j 


(PROPERTY MATTERS - 7) 


re: Lot 2 oJ Lots 1 h 2, Blocks 1 and 2, 
D.L. 756, N/S l8th Avenue, East of 
Knight Street. Zoned: RS-1 


N.^jne 

Hpnnessy 
Holdings 
Limited 

Conditions 


Lot 

2 of 
1 & 2 


Approx. Size 
llC X 98' 


Sales Price 


$13,765.00 


Terms 

City 
Terms 
® 3% 


Conditions 


See below 


(a) Public utility easement over the westerly 5 feet and northerly 10 feet. 

(b) The lot has been filled and prospective purchasers must satisfy them- 
selves with respect to soil conditions. 


Name 

Wakefield 

Realty 

Limited 


re : 

Lot 
C 


Lot C, Block 6, D.Ls. 36 & 1|9 

SA/ Corner Boundary Road & Vanness St. 

Zoned: RS-1 


Approx. Size Sales Price 


hjU'il sq.ft. 
Irrepcular 


$10,766.00 


Terms 

City 
Terms 
@ 9% 


Conditions 

Lot below 
grade, subject 
to bulkhead 
agreement. 


Wakefield 

Realty 

Limited 


re : 


D 


Lot D, Block 6, D.Ls. 36 & \x9 

S/E Comer Vanness & Ormidale Streets 

Zoned: RS-1 


lj,902 sq.ft. 
irreg'ular 


$11,166.00 


City 
Terms 
@ 9% 


Lot below 
grade subject 
to bulkhead 
agreement 


Wakefield 

Realty 

Limited 


re 


22 


Lot 22, Block 6, D.Ls. 36 h ii9 

W/S Boundary Road, South of Vanness St. 

Zoned: RS-1 


33' 


105' 


$10,866 .00 


City 
Terms 
@ 9% 


Nil 


FOR ADOPTION SEE PAGE(S).. 
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REPORT TO COUNCIL 
STANDING COMMITTEE OF COUNCIL ON HEALTH AND WELFARE 
NOVEMBER 25 > 19 71 

A meeting of the Standing Committee of Council on Health and 
Welfare was held in the No. 1 Committee Room, City Hall, on 
Thursday, November 25, 1971 at approximately 9:30 a.m. 

PRESENT ; Alderman Linnell (Chairman) 
His Worship the Mayor 

Aldermen Adams, Bird, Calder, Hardwick, 
Rankin, Sweeney 

ABSENT: Aldermen Broome, ) 

Phillips,) Civic Business 

Wilson ) 

CLERK TO 

THE COMMITTEE ; D. Scott 

Adoption of Minutes 
The Minutes of the meeting held on October 28, 1971 were adopted. 


PART I 

The following recommendations of the Committee are submitted 
to Council for consideration: 

RECOMMENDATIONS ; 

1. Relocation Study 1971 (Interim Report ) 

On February 18, 1971, this Committee recommended: 

" (b) The Director of Social Planning/Community 

Development be requested to prepare a report 
for Council on 

(i) how many persons are displaced annually 
by redevelopment; 

(ii) what provisions are presently made for 
their re-location; 

(iii) what further, if anything, can the City 

be doing to alleviate this housing problem." 

The Board of Administration under date of November 24, 1971, 
submitted an interim report of the Director of Social Planning/ 
Community Development dated November 22, 1971, entitled "Relocation 
J5tudy 1971". 

Mr. Egan, together with Mr. Jonathon Baker, reviewed the report 
and a videotape was presented. Mr. Egan advised that this is an 
interim report only, that additional material had yet to be analysed 
and a further report would be submitted at a later date. 

The report set out the reactions of the persons displaced by 
; redevelopment and proposed a special relocation service be established, 
llr. Egan stated that an application has been submitted under the 
ijocal Initiatives Program to establish such a service for a period 
of six months as a pilot project. 

The Board of Administration in its report dated November 24th, 
noted, "that the services being recommended will cost over $100,000 
])er annum (assuming the Local Initiatives Program is correctly 
(istimated). However, if it continues, the whole cost will be borne 
by the City of Vancouver unless Canada Assistance Act aid is granted." 


Cont'd. 
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STANDING COMMITTEE OF COUNCIL ON HEALTH AND WELFARE 2 

NOVEMBER 25, 1971 


Clause No« 1 Continued 

The Board recommended: "that any review as to the effectiveness 
of the Local Initiatives Program be carried out by the City's Systems 
organisation in addition to the Director of Social Planning and 
Community Development." 

After due consideration, it was 

RECOMMENDED 

THAT the recommendation of the Board of Administration 
contained in its report dated November 24, 1971, be adopted and 
that the report of the Director of Social Planning/Community 
Development dated November 22, 1971, be received. 

FOR ADOPTION SEE PAGE(S) ^^^i 

2. Skid Road Housing Conditions 

On August 26, 1971, when considering the report of the Board 
of Administration, dated June 25, 1971, entitled Downtown East 
Side, the Committee 

"RECOMMENDED that we direct the Director of Social 
Planning/Community Development to co-ordinate other Civic 
Departments and interested property owners and bring 
to Council a report which would include recommendations 
on means of improving housing conditions in this area; 
such report to also include the use of welfare rent 
referrals as a means of influencing housing standards 
and information respecting Federal Legislation that 
could be called upon in this situation." 

At the meeting of the Committee on September 23rd, 1971, it was 
recommended: 

"THAT the brief from the Vancouver Community Legal 
Assistance Society dated September 23, be received and 
referred to the Board of Administration for report in 
one month's time, or sooner, and that when the report 
is received copy be forwarded to the delegation prior 
to the meeting and that the delegation be invited to 
again meet with the Committee." 

The Committee had before it a report of the Board of Administration 
dated November 24, 1971, attached to which was a report of the 
Director of Social Planning/Community Development dated November 
18, 1971, which dealt with means of improving the housing conditions 
in the Skid Road area, and a report of the Board of Administration 
dated November 2, 1971, which was a report on the brief of the 
Vancouver Community Legal Assistance Society on Skid Road Housing 
Conditions . 

Mr. Ian G. Waddell, Legal Director of the Vancouver Community 
Legal Assistance Society was present and together with the Committee 
considered seriatim, a series of recommendations contained in the 
report of the Director of Social Planning/Community Development 
dated November 18, 1971. 

After considering the recommendations of the Director of Social 
Planning/Community Development contained in his report dated 
November 18, 1971, the Committee took action as follows: 

RECOMMENDED 

(a) THAT the Law Department in consultation with the Health, Fire, and 
Permits & Licenses Departments seek a change in the City Charter 
and any other enabling legislation to permit amendments to the 
Lodging House Bylaw described in pages 5 and 6 of the report 
of the Director of Social Planning/Community Development as follows 


Cont'd. 
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Clause No. 2 Continued 


i) Sec. 25 (1) and (2) . The penalty provisions of the Bylaw 

be amended so that there can be minimum and maximum fines, 
and the maximum fines should substantially exceed the 
existing fines in order to be effective. 

ii) Sec. 5 (2) (a) and (9) . These provisions in the Bylaw 
be amended so as to bring about an improvement in the 
amount of lighting in common areas. Consideration 
be given to methods of encouraging the painting of 
hallways and common areas in fire resistant paint of 
lighter colours, higher wattage requirements for light- 
bulbs, requirements for damage resistent light fixtures, 
and other ways of more effectively enforcing these sections 
of the Bylaw. 


iii) Operating Permits . The Lodging House Bylaw be amended so 
as to require a responsible manager or owner and establish 
a system whereby Operating Permits would be issued by the 
Health Department. The retention of a permit would depend 
on the competency of the operator to provide an acceptable 
living environment on a day to day basis. Wide discretionary 
authority would be given to the Medical Health Officer, who 
could withdraw permits for cause without Court action. A 
charge could be made for these Operating Permits and revenues 
could be utilized to provide much needed inspectional staff. 
The Bylaw, if so amended, would have to provide for ad equate 


notice to the operator, notice to tenants, a mechanism j-wo. 
relocation of tenants, and provide for a right of appeai'^^tt?'" " 
Council. 


NDED 


iv) A new section be added to the Lodging House Bylaw that would 
require the posting of notices in each room advising tenants 
of the salient features of the Lodging House Bylaw and- 


encouraging tenants to register complaints with the K ecf^®*°^-.^ 
Department. This provision to also apply to hotels. seepage.. 


FURTHER THAT the Corporation Counsel, in co-operation with the 
Medical Health Officer and Fire Chief, bring back to Council 
the necessary Lodging House Bylaw amendments. 

(b) THAT the following recommendation of the Director of Social 

Planning/Community Development be referred to the Medical Health 
Officer, the Director of Social Planning/Community Development, 
the Director of Welfare Services and the Director of Planning, 
for report back; the report to be under the direction of the 
Medical Health Officer: 


"Since a policy of stringent enforcement of the Fire 
Bylaw and Lodging House Bylaw as amended will result 
in a reduction of low cost housing stock presently 
occupied by derelicts and difficult to house persons, 
SP/CD report to Council on the feasibility of 
establishing residential accommodations for derelicts 
and other difficult to house men and women. This 
report shall evaluate similar accommodations in other 
parts of Canada as well as in other countries, 
recommend methods of administration, suggest suitable 
sites, determine whether it is preferable to proceed 
by new construction, renovation, conversion or leasing 
of rooms and estimate costs. $2,000 for consultants 
services will be required." 


AMENDED 

SEE 


Cont ' d. 
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Clause No. 2 Continued 


(c) THAT the Planning Department provide an expediter for the 
provision of housing for senior citizens and give priority 
these items in a forthcoming report on Housing to be subiaitted 
to Council shortly. 


AMENDUU 


2- 


(d) THAT the Planning Department and the Department of Permits and 

Licenses in consultation with the Department of Social Planning/ 
Community Development report to Council as soon as possible in 
1972, on additional methods of increasing the amount of housing 
stock available to senior citizens in RS-1 one-family areas. This 
report to consider extending the hardship procedures to permit 
self-contained suites for single-family dwellings where these 
are required for citizens over 65 years of age as well as amendment 
of the Bylaw and Charter, if necessary, so as to permit self- 
contained suites within one-family dwellings in RS-1 districts 
for persons over 65 years of age. 

FURTHER THAT consideration be given to instituting this on an 
area basis. 


(e) THAT the Planning Department in consultation with the Department of 
Social Planning/Community Development report to Council on 
measures to retain appropriate residential stock in the Historic 
Precinct as part of the CD-I Bylaw and in other Commercial Zoning 
Bylaws now being studied. Regulations should be investigated 
which would permit both commercial and residential uses in the 
same building on an optional basis. 

FURTHER THAT the Director of Planning, in consultation with the 
Director of Social Planning/Community Development, the Medical 
Health Officer and the City Building Inspector, report to 
Council on the feasibility of a Standard of Housing Bylaw and 
on the application of the Strathcona principle in these areas. 

(f) THAT the Department of Social Planning/Community Development and 
the Department of Planning and Civic Development investigate 
such matters as: 

(i) restricting the conversion of existing buildings from 
residential use; 

(ii) legislation to' retain low rental dwellings in areas o 
increasing land value. 

• 

(g) THAT since substandard housing to a great extent stems from low 
incomes, and since the City is forced to assume the social costs 

of such conditions and to suffer a reduction of its tax base. Council 

actively take the initiative in seeking greatly increased penf^'^"-" 

and assistance for persons over 6 5 from senior governments, 
will in the long run help to improve housing. 


FURTHER THAT it be recommended to the appropriate Government 
authorities that old age pensions be increased in relationship 
to the cost of living. 



1 uii k 


^ AN?ENDED 
SEE PAGE...T 


[h) THAT the report to Council on this matter, together with tlio 

Corporation Counsel's report on the Lodging House Bylaw amendments 
be forwarded to the Vancouver Community Legal Assistance Society 
for its information and comments. 


The Vancouver Community Legal Assistance Society were thanked 
::or their continued interest and assistance in this matter. 

FOR ADOPTION SEE PAGE(S) ...m 


The Committee recessed at approximately 12:00 noon to reconvene at 2:00 p.m. 


STANDING COMMITTEE OF COUNCIL ON HEALTH AND WELFARE 
NOVEMBER 25, 1971 


The Committee reconvened at 2:00 p.m. in the No. 1 Committee Room, 
third floor. City Hall, with the following members present: 


PRESENT: 


Alderman Linnell (Chairman) 
Aldermen Adams, Bird, Calder, Hardwick, 
Rankin, Sweeney 


ABSENT: 


Aldermen Broome, ) 
Phillips, ) 
Wilson ) 

His Worship the Mayor) 


Civic Business 


3 . New Social Allowance Rates 

This matter was reported to Council by separate report on 
November 30, 1971. 

4 . Provincial Boards of Review 

Under date of November 2, 1971, the Board of Administration 
submitted a report of the Director of Welfare Services respecting 
Provincial Boards of Review. 

The Committee briefly considered this report and, it was 

RECOMMENDED 

THAT this matter be deferred until such time as the results 
of the two appeal cases presently being considered in Victoria 
are received. 

FOR ADOPTION SEE P^Qi{S)....■^.t^ 

PART II 


The following matter is submitted for the information of Council: 
INFORMATION 

5 . Local Area Information Centres 

Under date of November 1, 1971, the Board of Administration 
submitted a report of the Director of Social Planning/Community 
Development on Local Area Information Centres. 

It was 

RESOLVED 

THAT this report be laid on the table until the next meeting 
of the Committee. 


The meeting adjourned at approximately 3:15 p.m. 


FOR ADOPTIO?^ SEE ?^Q^{S).JJ..l'^^^ 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON GENERAL PURPOSES 


December 3, 19 71 


The Standing Committee of Council on General Purposes having met 
on several occasions and having considered a great deal of information 
on Election Reforms and Government Structure submits the following 
report : 


1. Deposit 

(i) Mayor 

RECOMMENDED that we request a Charter amendment to provide 
for a $300 deposit from each Mayoralty candidate, to be 
returned in full provided the candidate receives 5% of the 
total votes cast. 


(ii) Alderman and Park Commissioner 


RECOMMENDED that no deposit be required from candidates 
running for the Office of Alderman or Commissioner of 
the Park Board. 


2. Nominators 


( i) Mayor 

RECOMMENDED that a Charter amendment be sought whereby a 
candidate for Mayor be responsible for securing the 
signatures of 25 persons whose names appear on the current 
List of Voters. 


(ii) Alderman and Park Commissioner 


RECOMMENDED that there be no change in the number of 
nominators required for the candidates for the Offices 
of Alderman or Commissioner of the Park Board. 


3. Mayoralty Candidate to have held 
an Elective Position Previously 

RECOMMENDED that the proposal that the Mayor must have held an 
elective position previously be not adopted. 


4 . Qualifications of Candidates 

RECOMMENDED that there be no other changes in the qualification 
requirements for the candidates for the Offices of Mayor, Alderman 
or Commissioner of the Park Board. 


cont ' d 
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(i) Choosing Candidates Position on Ballot by Lot 

The City Clerk advised that this suggestion was made by 
the Vancouver Board of Trade and the West End Community 
Council. He stated that the choosing of the candidates 
position on the ballot by lot could be done but he was of 
the opinion that it would be difficult for the voters on 
Election Day. 

RECOMMENDED that the proposal of choosing a candidate's 
position on the ballot by lot be not entertained. 


(i) Voters ' Enumeration Date 

The City Clerk advised that enumeration commences in March, 
however, the Vancouver Tenants Council has suggested it be 
held during the month of September and the West End Community 
Council has suggested it be immediately prior to the election 
and the Voters' lists be posted. The City Clerk advised 
that the suggestion of these two organizations would be 
impossible to carry out. 

RECOMMENDED that it continue to be the practice to enumerate 
for resident voters approximately nine months prior to the 
date of the biennial election. 


(ii) Voters' Registration 


It was felt a longer period should be allowed for people amended 


to register. 


SEE VkG^J^^^ 


RECOMMENDED that the registration period for the completion- 
of the Voters' list be extended by one week. 


Qualification of Voters 

(i) 19 Years on Date of Election 

The City Clerk advised, that amongst other Charter amendments, 
one was sought that persons who are of the age of 19 years on 
Election Day be permitted to vote, however, this amendment was 
not granted by the Provincial Government. 

This suggestion was made by the Citizens' Council on Civic 
Development, COPE and the Vancouver Tenants Council. 

RECOMMENDED that application again be made for a Charter 
amendment which would permit persons who will be 19 years of 
age on the day of the election the right to vote. 


cont ' d 
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(ii) Shorter Period of Residency for Voters 

This suggestion was made by the Citizens' Council on 
Civic Development and the Vancouver Tenants Council. 

RECOMMENDED that the suggestion of a shorter period 
of residency for voters be not entertained. 


Corporation Votes 

Serveral organizations and one individual suggested the abolition 
of Corporation votes. 

The City Clerk advised that a vote is granted to corporations 

which includes a society and which either owns property or is 

a tenant of property. The voter is named by the corporation 
and must qualify as a Canadian citizen or a British Subject. 
There are 724 Owner-Corporation voters and 516 Tenant-Corp- 
oration voters. 

RECOMMENDED that Corporation votes be abolished. 


AMENDED 

SEE thm~^"- 


9 . Tenants and Owners to Ha\e Equal Voting Rights 

Several organizations suggested that this change be made. 

The City Clerk advised that an amendment to the Charter 
dealing with this matter was submitted to the Provincial 
Government at the last session, however, the amendment 
was not allowed. 

RECOMMENDED that application again be made for a Charter 
amendment that would give tenants and owners equal voting 
rights providing that voting on Local Improvement By-laws 
shall still be restricted to owners only. 


;.0. Hospital Votin g 

The City Clerk submitted a report to your Committee under date 
of October 6, 1971, on hospital voting in Municipal Elections. 
The report noted that there were two alternatives, a vote by 
proxy or a vote by mail or delivery of the ballot. The Committee 
discussed these alternatives and 

RECOMMENDED that authority be sought for the establishment of the 
system of voting in hospitals involving delivery of the ballot by 
mail or otherwise, the regulations for which should be set up by 
by-law and be not inconsistent with the principles established by 
the Charter for the conduct of elections in this City. 

LI. Declaration of Voters at the Poll 

Under date of October 4, 1971, the City Clerk submitted a report 
for the consideration of your Committee on the matter of the 
declaration of voters at the poll. The City Clerk in the report 
proposed a procedure and your Committee 

RECOMMENDS that a voter, whether he be owner, resident or tenant 
elector, may take a declaration that he is qualified to vote at 
this election and that his name appeared on the immediately previous 
Voters' List. The declaration form be on the back of an envelope. 
The voter's ballots be placed in the envelope and sealed. After 
the election, the declaration be checked as to the voter's name 
appearing on the previous List and those which are in order be 
opened and the ballots counted. 

cont'd 
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December 3, 


1971 


L2. Identification of Candidates' 
Sponsor on the Ballot 

Under date of October 4, 1971, the City Clerk submitted a 
report on the identification of candidates' sponsorship 
on the ballot which recommended certain regulations if 
candidates' sponsorship was to be noted on the ballot paper. 

The Committee discussed the matter and 

RECOMMENDED that no action be taken. 


13. Use of 'Common Name' on 
the Ballot 


Under date of October 4, 1971, the City Clerk submitted a 
report recommending alterations in the present regulations 
on the use of 'common names' by candidates on the ballot 
paper. Your Committee discussed the matter and 

RECOMMENDS that provision be made to allow the candidate to 
have placed on the ballot paper at least one given name with 
or without the initials for his other given names. 


The following resolution received a tie vote and is therefore 
submitted to Council WITHOUT RECOMMENDATION: 

.A. Rotating Ballot 

"THAT the names on the ballot be rotated so that each i — -— r; 


name appears in the first position at regular intervals 
without destroying the alphabetical order in any other 
way . " 


AMENDED 

SEE PAGE...X^- 


FOR 
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STANDING COMMITTEE OF COUNCIL 
ON GENERAL PURPOSES 

December 2, 1971 

A meeting of the Standing Committee of Council on General Purposes 
was held on Thursday, December 2, 1971, at 9:30 a.m., in the #1 
Committee Room, third floor. City Hall. 

PRESENT : Alderman Broome (Chairman) 

His Worship the Mayor 

Aldermen Adams, Bird, Calder, Hardwick, 
Linnell, Rankin and Wilson. 

ABSENT: Alderman Phillips 

Alderman Sweeney 

CLERK: M. James 

Adoption of Minutes 

The Minutes of the meetings of November 4 and 15, 19 71, were adopted, 
^ PART II 

The following actions of the Committee are submitted to Council 
for information. 

INFORMATION 

1. Election Reforms and 
Government Structure 


At the last meeting of the Committee when discussing the matter 
of Election Reforms and Government Structure, it was agreed that 
delegations would be heard. 

Your Committee heard the following individuals and groups as 
noted: 

(a) George Moreland - Brief read and filed. 

(b) Vancouver Council of Women - Mrs. C.W. Mellish - Brief read and 

filed. 

(c) Committee of Progressive Electors - Mrs. Margaret Chunn - Reviewed 
the brief previously submitted by the Committee of Progressive 
Electors in July of this year. 

(d) Communist Party of Canada - Mr. Bill Turner - Brief read and filed. 

(e) Vancouver Board of Trade - Mr. T.A. Collingwood - Commented on the 
basis upon which the Board of Trade brief was developed - generally 
the adaptation of responsible government to Municipal government. 

(f) Vancouver Tenants' Council - Mr. B. Yorke - Brief read and filed. 

(g) Vancouver N.D.P. Area 'Council - Mr. B. Campbell - Brief read and 
filed. 

(h) The Electors' Action Movement - Mr. J.J. Volrich - Brief read and 
filed. 

(i) Citizens' Council on Civic Development - Dr. T. O'Riordan - Spoke 
to the previous submission of the Citizens' Council on Civic 
Development. 

cont'd 
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Clause 1 continued 


(j) West End & Downtown Ratepayers' Association - Mr. W.J. Molntyre - 
Brief read and filed. 

(k) Alderman Adams - Brief read and filed. 

(1) Alderman Broome - Brief read and filed. 

It was noted that Council had been called for a Special Meeting 
'In Camera' at 11:00 a.m., this day and as a consequence your Committee 
adjourned at approximately 10:55 a.m. 


D J 4- 
. 2 


* * * * * 


FOR ADOPTION SEE PAGE(S) ^Sl. 


REPORT TO COUNCIL 
STANDING COMMITTEE OF COUNCIL ON GENERAL PURPOSES 

December 7, 1971 

A meeting of the Standing Committee of Council on General Purposes 
was held on Tuesday, December 7, 1971, at 2:00 p.m., in the Council 
Chamber, third floor. City Hall. 

PRESENT ; Alderman Broome (Chairman) 

His Worship the Mayor 

Aldermen Adams, Bird, Calder, Hardwick, 
Linnell, Phillips, Rankin, 
Sweeney and Wilson. 

CLERK: M. James 


PART I 

The following recommendations of the Committee are submitted to 
Council for consideration. 

RECOMMENDATIONS-: 


1. Election Reforms and 
Government Structure 

Your Committee met on Thursday, December 2, 1971, to consider 
further items related to the matter of Election Reforms and Government 
Structure. Due to a necessitous 'In Camera' meeting of Council, your 
Committee did not have time to complete its agenda for that meeting and 
reconvened on this date to complete the agenda. 

Your Committee considered the remaining items and on them 
RECOMMENDS THAT: 

1. Letter from Minister of Municipal Affairs dated August 19, 1971 

The letter of the Minister of Municipal Affairs dated August 19, 
1971, be received. 

2. Ward System (Area Representation) 

On the matter of a Ward System (area representation) type of 
election, no further action be taken. 

3 . Combined Ward and at Large 

On the matter of Combine Ward and At Large System of elections, 
no further action be taken. 

4 . Executive Committee 

On the matter of an Executive Committee, no further action be taken. 

5. Board of Administration with Election Members 

In 197 2, the Vancouver City Council make suitable arrangements to 
have the incumbent Deputy Mayor meet with the Board of Administration 
during the consideration of departmental reports being prepared for 
submission to Council. 

5 . Mayor's Election 

The election of the Mayor continue "At Large". 
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Election Reforms and 
Government Structure (cont'd) 


7 . Evening Council Meetings 

The ly72 Council make suitable arrangements for evening meetings 
of Council and/or Committees; especially for matters of major 
public interest. Public Hearings held on major amendments to the Z 
and Development By-laws: such meetings to number at least ten 
(10) each year and be held on a regular basis. 

8. Advanced Poll 

No change be made in the regulations governing the advanced poll. 

9 . Change Polling Day 

The matter of a change in the date of Polling Day be referred to 
the City Clerk and the Board of Administration for report, such 
report to take into consideration the following: 

(i) a change to a date between mid October and mid November 
assuming the elected Council to take office immediately 
thereafter. 

(ii) a change to a date not earlier than mid November. 

(iii) a change to the last Wednesday in November. 

iO. Insufficient Poll Staff 

The oral report of the City clerk be received. 

]jl. Teachers Running for School Board 

No further consideration be given the matter being dealt with in 
the Public Schools Act. 

12. Civic Employees Running for Office 

No change be made in the present policy. 

lj3. Increase Size of Counci l 

No change be made in the present situation. 

lj4. Annual Elections 

No change be made in the present situation. 

]J5. Term of Office 

No change be made in the present situation. 

ije . Control of Candidates Election Spending 

No action be taken on this item. 

Ij7 . Single Transferable Vote 

No action be taken on this item. 


The meeting adjourned at approximately 3:45 p.m. 

FOR ADOPTION SEE PAGE(S).. 
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REGULAR COUNCIL MEETING 

A Regular meeting of the Council of the City of Vancouver was 
held on Tuesday, December 14, 1971, in the Council Chamber, at 
approximately 9:30 A.M. 

PRESENT : His Worship the Mayor 

Alderman Adams, Bird, Broome, Calder, 

Hardwick, Linnell, Phillips, Rankin, 
Sweeney and Wilson 

CLERK TO THE COUNCIL : R. Thompson 

PRAYER The proceedings in the Council Chamber were opened with 
prayer. 


'IN CAMERA ' MEETING 

The Council agreed to an 'In Camera' meeting later this day. 

ADOPTION OF MINUTES 

MOVED by Aid, Sweeney, 
SECONDED by Aid. Calder, 

THAT the Minutes of the Regular Council meeting (including 
'In Camera'), dated December 7, 1971, be adopted, after correction 
to Alderman Phillips' enquiry, shown on page 23, to indicate that 
the enquiry deals with the use of asbestos as a building con- 
struction material. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Wilson, 
SECONDED by Aid. Bird, 

THAT this Council resolve itself into Committee of the Whole, 
His Worship the Mayor in the Chair, 

- CARRIED 

DELEGATIONS 

Grant Request: 

Vancouver Symphony Society 

Mr. John Dayton appeared before the Council in connection 
with the request of the Vancouver Symphony Society for an additional 
grant, which matter is referred to in Clause 3 of the Finance 
section of the Board of Administration report of December 10, 1971. 

COMMUNICATIONS OR PETITIONS 

Federal-Provincial 
Employment Loan Program 

In answer to letters from His Worship the Mayor dated December 3, 
1971, letters were received from the Honourable Mr. Otto E. Lang, 
Federal Minister of Manpower and Immigration; Mrs, Grace Maclnnis, 
M.P. Vancouver Kingsway and Mr, Harold Winch, M,P, Vancouver East, 
The Minister indicated that the matter is one of Provincial 
responsibility and the two Members indicated the efforts they 
have taken in support of the City's position, 

MOVED by Aid. Bird, 

THAT the aforementioned letters be received for information. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

A . General Report, December 10, 1971 

Works and Utility Matters 

MOVED by Aid. Bird, 

THAT the report of the Board of Administration (Works and 
Utility matters), dated December 10, 1971, be adopted, 

- CARRIED 

Social Service and Health Matters 

MOVED by Aid. Linnell, 

THAT the report of the Board of Administration (Social 
Service and Health matters), dated December 10, 1971, be 
adopted , 

- CARRIED 

Harbours and Parks Matters 

MOVED by Aid. Adams, 

THAT the report of the Board of Administration (Harbours 
and Parks matters), dated December 10, 1971, be adopted. 

- CARRIED 

Building and Planning Matters 

Reconstruction of Gasoline Service 
Station; 5736 Main Street (Clause 1 ) 

MOVED by Aid. Sweeney, 

THAT this clause be adopted, subject to a condition that 
if there are adjacent residential properties then no automatic 
car washing facilities be permitted on the site; 

FURTHER THAT, 

(a) the Director of Planning and Civic Development be 
advised that the Council feels that automatic car washing 
facilities would be objectionable in other similar circumstances 
where there are adjacent residential properties, and 

(b) the Director of Planning and Civic Development be asked 
to report to Council on the newer types of automatic car washing 
facilities and his opinion on the effect such installations would 
have on the amenity of existing residential properties. 

- CARRIED 

Balance of Building and Planning Matters 

MOVED by Aid. Linnell, 

THAT Clauses 2 and 3 of the report of the Board of Adminis- 
tration (Building and Planning matters), dated December 10, 1971, 
be adopted, and Clause 2 be subject to a condition that if there are 
adjacent residential properties then no automatic car washing 
facilities be permitted on the site. 

- CARRIED 

Finance Matters 

Grants in lieu of General, School, Hospital 

and Municipal Finance Authority Taxes (Clause 1 ) 

The Board of Administration submitted a report on requests 
for grants in lieu of taxes for eight organizations. In each case 
the Assessment Commissioner has certified the properties will be 
shown exempt on the 1972 Assessment Roll and the Corporation 
Counsel has confirmed that the organizations qualify for exemption. 


cont 'd . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


Grants in Lieu of Taxes (cont'd) 

MOVED by Aid, Bird, 

THAT grants in lieu of 1970 or/and 1971 taxes for the period 
from proof of occupancy to the date the properties become exempt 
be made to the following organizations in the amounts as shown: 

A . Religi o us Organizations 

(i) Union Gospel Mission Inc. % 46.10 


3214 West 10th Avenue - Lot A/65/540 
Church Day Care Centre 

Occupied and in use from November 16, 1970 
Grant to cover period from 

January 1, 1971 to December 31, 1971 

(iii) First Church of the Nazarene 254.27 

988 East 19th Avenue - Lot C/56/301 
Addition to Church 

Occupied and in use from November 15, 1971 
Date of first building inspection - 

May 26, 1971 
Grant to cover period from May 26, 1971 

to December 31, 1971 

(iv) Reorganized Church of Jesus Christ 

of Latter Day Saints 2,419.51 

3333 Kaslo Street - Lots A,D & C/D & E/ 

Sec. 44 TIISL 

Church 

Occupied and in use from April 1, 1971 
Date of first Building inspection - 

June 30, 1970 
Grant to cover period from June 30, 1970 

to December 31, 1971 

B . Charitable Organizations 

(i) B.C. Housing Foundation 686.57 


1444 East 13th Avenue - Lot F of B/171/264A 
Senior Citizens Housing 

Occupied and in use from September, 1971 
Date of first Building inspection - 

April 29, 1971 
Grant to cover period from April 29, 1971 

to December 31, 1971 

This Senior Citizens Housing Development 
was financed partly by a grant from the 
Provincial Government as provided in the 
Elderly Citizens Housing Act. The 
charitable organization has confirmed 
that applicants are screened to ensure 
that his or her income is not in excess 
of the permissible amount set under this 
Provincial Act. 


604 East Cordova Street - Lots 1 & 2/59/196 
Church Mission 

Occupied and in use from January 1, 1971 
Grant to cover period from January 1, 1971 to 


December 31, 1971 


(ii) 


St. James United Church 


506.92 


cont 'd . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
Grants in Lieu of Taxes (cont 'd ) 

(ii) Children's Aid Society 363.02 

2034 Bayswater Street - Lot A/23&24/30/192 
Transient shelter for teenagers in need of 
child Welfare Services 
Occupied and in use from May 1, 1971 
Grant to cover period from May 1, 1971 to 

December 31, 1971 

(Hi) Children's A i d Society 746.61 

94-96 West 18th Avenue - Lots 1&2/544/526 
Group living home for teenagers 
Occupied and in use from November 9, 1970 
Grant to cover period from November 9, 1970 

to December 31, 1971 

(iv) Children's Aid Society 359.90 

1105 Park Drive - Lot 21 of 5/1001/526 
Group living home for teenagers 
Occupied and in use from March 15, 1971 
Grant to cover period from March 15, 1971 

to December 31, 1971 

- CARRIED BY THE 
REQUIRED MAJORITY 

Vancouver Employees ' Savings Plan 
and School Board Employees (Clause 2 ) 

MOVED by Aid. Broome, 

THAT Clause 2 of the report of the Board of Administration 
(Finance matters), dated December 10, 1971, be adopted, 

- CARRIED 

(Alderman Phillips was excused from voting) 
Grant Request: 

Vancouver Symphony Society (Clause 3) 

The Board of Administration submitted the following report 
under date of December 10, 1971: 

The Vancouver Symphony Society has submitted a request for 

I. A minimum grant of $46,500 for their 1971-72 season, and 

II. An additional grant of $6,000 to cover the rent of the 
Queen Elizabeth Theatre for the 1970-71 season. 

For Council information, your Board wishes to point out that 

I. Grant Request of $46,500 for the 1971-72 Season 

(a) In 1971 Council approved a grant to the Society of 

$25,000 in theatre rental time. This grant is applicable 
to theatre rental time used in the current year and 
was applied by the City as follows: 

1971 theatre rentals in their 1970-71 season $14,265 
1971 theatre rentals in their 1971-72 season 10, 73 5 

$ 25 ,00 


(b) The grant to cover the 1972 portion of the 1971-72 season 
cannot be approved by Council until 1972 and would 
normally be part of the City budget. 


5x0 

4 


cont 'd . 


51i 

Regular Council, December 14, 1971 5 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
Grant Request: 

Vancouver Symphony Society (cont'd) 

II. An Additional Grant of $6,000 for the Year 1971 

(a) In 1970 Council approved a cash grant to this Society 
of $25,000 plus an additional $6,000 to subsidize the 
cost of their children's program. 

(b) In 1971 the City grant, as previously noted, was $25,000 
and the Society is requesting an additional $6,000 to 
bring the 1971 grant up to the amount of the 1970 grant 
Since all Queen Elizabeth Theatre charges for the 
Society's 1970-71 season have been paid in full, any 
additional grant approved by Council should be applied 
against $6,165.00 of theatre rental unpaid to 
December 31st, 1971. 

Your Board submits the matter to Council for CONSIDERATION. 

Mr. John Dayton appeared before the Council and spoke in 
support of the Society's request. 

MOVED by Aid. Adams, 

THAT a grant of $6,165.00 be made to the Vancouver Symphony 
Society, to be applied against unpaid theatre rental up to the 
end of 1971 and the Society be advised that any additional 
requests should be submitted to i^ext year's Council. 

- CARRIED BY THE 
REQUIRED MAJORITY 

B. Personnel Matters, 
December 10, 1971 

MOVED by Aid. Linnell, 

THAT the report of the Board of Administration (Personnel 
matters. Supplementary), dated December 10, 1971, be adopted. 

- CARRIED 

C. Property Matters, 
December 10, 1971 

City of Vancouver Automobile Fleet Insurance 
(Clause 3) 


MOVED by Aid. Linnell, 

THAT Clause 3 of the report of the Board of Administration 
(Property matters), dated December 10, 1971, be adopted, on the 
understanding that any reduction in premium which may arise out 
of No Fault insurance regulations shall accrue to the benefit 
of the City. 

- CARRIED 

Plate Glass Insurance (Clause 4 ) 

The Board of Administration submitted the following report: 
The Supervisor of Property and Insurance reports as follows: 

"The City's Plate Glass Insurance Policy expires on January 1st, 1972. 
This policy is presently serviced by H.A. Roberts Insurance Apencies 
Limited, on behall oi the Royal Insurance Company. The current annual 
premium was quoted at $10,000.00, and with various additions and 
deletions, is now $10,h57.0O. The policy contain? a $50.00 deductible 
clause for each occurrence and consists of 63 locations as indicated 
on a schedule. 

cont 'd . . . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 
Plate Glass Insurance (cont 'd) 

In accordance with Counc-ll's instructions and on thp basis of existinp; 
coverape, tenders for the renewal ol this policy were called for and 
opened at a meetinp of the Board oi Administration on December 6th 1971. 
The following tenders were received and are quoted on the basis of a 
three year term. 

H.A. Roberts insurance Agencies Ltd. - Royal Insurance Company 
Three year premium - $2h,35U.OO 
Annual - $ 8,118.00 

Macaulay, Nicolls, Maitland Co. Ltd. 

Three year premium - $2T,h3O.O0 
Annual - $ 7,500.00 

RECOMMENDED that the tender submitted by M.^caulay, Nicolls, Maitland and 
Company Limited on behali of the Insurance Company ol %rth America be 
accepted in accordance with the tender submitted." 

Your Bonrd 

RECOMMENDS the foreROing recommendation of thr Supervisor of Property A Insurance 
be adopted. 

MOVED by Aid. Phillips, 

THAT the City do not continue to carry this class of 
insurance. 

(tabled) 

MOVED by Aid. Rankin, 

THAT Clause 4 of the report of the Board of Administration 
(Property matters), dated December 10, 1971, together with the 
pending motion of Alderman Phillips, be tabled for one week and 
in the meantime the Board of Administration report on the City's 
experi ence , 

- CARRIED 

Sale of City Lot N/S Napier Street betw. 
Clark Drive and Odium Drive: 

Chuck Wagon Meat Processors Limited (Clause 2) 

MOVED by Aid. Sweeney, 

THAT Clause 2 of the report of the Board of Administration 
(Property matters), dated December 10, 1971, be adopted. 

- CARRIED BY THE 
REQUIRED MAJORITY 

Lease of 250 Terminal Avenue (Clause 1 ) 

MOVED by Aid. Sweeney, 

THAT Clause 1 of the report of the Board of Administration 
(Property matters), dated December 10, 1971, be adopted. 

- CARRIED 


- Insurance Company of 
North America 


5lJ 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

D. Winter Emplo3mient Programs: 
Fifth Report 

The Board of Administration, under date of December 10, 1971 
submitted the following report: 

The City Engineer reports: 

"Two further projects under the Local Initiatives Program have been 
proposed : 

Project 16 - Srwors Records Project (Enginooring Department) 

To guide Sowers crews in \hc field, it is necessary to have 
accurate and up-to-date records of connections, service spurs aii<l 
back-water valve locations. Lack ol" tliis inrormation can cause 
delays in effecting repairs and remedial action of flooding and 
hazardous health conditions in dwellings and businesses. Tt is pro- 
posed to employ two additional clerks in the Sewers Operations B: anch 
for S months to search, check and correlate the records. 

January to May, 1972 

Man-months - 10 

Total Cost - $ 5,370 

Senior Governments - $ ^i,800 

Estimated City's Sliare - $ 370 (11%). 

Project 17 - Industrial Plumbing Survey (Department of Permits & Licenses) 

There are a number of industrial buildings, particularly .ilong 
Burrard Inlet and the !• laser Hiver, wtiicli very likely contain plumb in; 
cross-connections (between potable and unpot abli' water supplies). 
The;:e wonlii coii.sl It ut e a l)(^;ilt)i lii/aid and :;|i<)uld br corrected. II i: 
propo.'-.ed t li.it two nuiiibinc rnspet-tors I be In red to sui'vey the 
indu.strial plants in the area.'; iiotcil. I'h i s will identity t lie prolilcm 
so that a corrective program cm be undert al^tni. To record tlie inforiiu 
tion from the survey, and subsequently notify the owners involved, it 
is fui'tlier propos«'d to liii e one CI (m K- Typist II. 

January to May, 1972 

Man-mont lis - 1 3 

Total Cost - $11,1 '^3 

Senior Governments - $ 6,7 23 

Estimated City's Share - '< ^>,^t'lO (/,()",;') 

Recommendat ions 

I RECOMMEND, on belialf of the Depart;iient IhMds: 

1. That Project 16 (Sewer Records) and Project 17 (Industrial 
Plumbing) be approved and the Department Ih^ads be 

aut hor ized : 

a - to sign appl icat itm forms, 

b - subject to approval ol ihe form by the Corporation Coun.sel , 

to sign agrei-ments, 
c - subject to SenioT' Government approvals, to carry f>ut the 

projects . 

2. That ?3,')S0 tor City';: sliare of the costs b(> aiM>rove(i in 
advance of 1 1)(> 1972 Revenue lUidget ." 

Your Hoard RECOMMlsNDS tliat ilie above n-port of the City Enr.ineei be 
ado|^l ed . 


MOVED by Aid. Bird, 

THAT the foregoing recommendations be adopted. 


- CARRIED 


D -L Tf 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

E. Application to Rezone Denman Place 
as a Hotel 


A report dated November 1, 1971, was submitted by the Board 
of Administration on this application by Mr . W . A. Street for the 
owner. The report recommends that the application be submitted 
to a Public Hearing and also indicates that a final report on 
parking for hotels will be available in about seven months time. 

MOVED by Aid. Sweeney, 

THAT the application of Mr, W, A. Street for rezoning of Denman 
Place to a hotel, and the report of the Board of Administration, 
be referred to the Public Hearing to which the final report on 
hotel parking and consequent amendments to the Zoning and Develop- 
ment By-law are submitted. 

- CARRIED 

F. Establishment of Land for Highway Purposes 

Salidi Subdivision, Musqueam Indian Reserve No. 2 

The Board of Administration, under date of December 10, 1971, 
submitted the following report: 


The Supervisor of Troperty and Insurance reports as follows :- 

"By agreement dated 4th July, 1970, made between the City 
of Vancouver and the Minister of Indian Affairs and Northern 
Dovelopmcnt on behalf of the Musqueujn Indian Band, the Crown 
agreed to grant to tlie City by Letters Patent a certain 
portion of Lot 70, Parcel A, MusquGum Indian Reserve No, 2, 
and a portion of Parcel B, reference Plan 10769, Musqueum 
Indian Reserve No. 2, lying within the Salish Subdivision, 
for use for street and public road purposes. 

The Letters Patent with respect to the road system have been 
received aind de{X)sited in the Land Registry Office. It now 
remains for these portions to be formally established for 
highway purposes and it is therefore, 

RRCOMMliNDRD that that portion of Lot 70, Parcel A, Musqueum 
Indian Reserve No. 2, Group One New Westminster District, 
Plan 12172, shown outlined in red on reference PlcUi 10741 , 
and that portion of Parcel B, reference Plan 10769 Musqueum 
Indian Reserve No. 2, Group One New Westminster District, 
shown outlined in red on a plan of survey sworn to by J.Mnes 
Davidson, B.CL.S. on the lOth day of Petiruary, 1970, and 
marginally inuiibored 8014-3, bo established as highway and 
that the formal resolution establishing the same be passed 
by Council." 

Your l^oard 

iil-'COMMl-'NDS tlie J'orcooirio recomrnoiHlal i on of tlie SufK>rvisor of 
Prof)erty and In.surancc be adopted. 


MOVED by Aid. Hardwick, 

THAT the foregoing report be adopted. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

G. Leave of Absence with Pay: 

Mrs. K. McPhedran, Museums Department 

The Board of Administration, under date of December 13, 1971 
submitted the following report: 

"The Museums Manager reports as follows: 

'The staff of the Centennial Museum are currently engaged 
in assembling the material that will be displayed in the 
Settlement and Colonization display in Gallery #5. This 
is the display approved by Council at its meeting on 
' September 28, 1971. 

It has become necessary for Mrs. Kerry McPhedran, who is 
the staff member in charge of the display, to travel to 
Victoria to select material from the Provincial Archives, 
Provincial Museum, and Provincial Maritime Museum. These 
three institutions have agreed to loan us several key 
items for the display. Mrs. McPhedran would like to be 
absent from the Museums for the purpose of selecting 
this material on December 20 and 21. There will be no cost 
to the City aside from salary and accordingly 

I recommend that Mrs. Kerry McPhedran be granted leave with 
pay for the purpose of selecting materials for display in 
the Settlement and Colonization Gallery in the Centennial 
Museum ' . 

Your Board RECOMMENDS the foregoing recommendation of the 
Museums Manager be adopted." 

MOVED by Aid. Linnell, 

THAT the foregoing report of the Board of Administration 
be adopted. 

- CARRIED 

H. Winter Employment Programmes Project 10 
Development of Building and Public Space 
Prototypes 


The Board of Administration submitted a report dated 
December 13, 1971, by the Director of Social Planning/Community 
Development on Project 10 of the Winter Employment Programmes, 
dealing with the development of building and public space proto- 
types. Because of delays in the approval by Canada Manpower 
of projects, it is not considered that sufficient time remains 
in the programme to allow full development of the project. 

MOVED by Aid. Phillips, 

THAT the following recommendation of the Board of Adminis- 
tration be adopted: 

'Your Board RECOMMENDS that Winter Employment Programmes 
Project 10 - Development of Building and Public Space 
Prototypes be withdrawn in accordance with the recommend- 
ations of the Department of Social Planning/Community 
Development and the Department of Planning and Civic 
Development ' . 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

I, Social Worker Classifications: 

Department of Welfare and Rehabilitation 

The Board of Administration, on December 13, 1971, submitted 
a report of the Acting Director of Personnel Services dealing with 
reorganization of positions in the Social Service Division of the 
Department of Welfare and Rehabili tiation , The Acting Director 
of Personnel Services reported in summary as follows: 
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SUMMARY 

Prosent Proposed Effective 

Incumbent Classification Classification Date 


All Positions Social Service Abolish When 

Worker V Adopted 
P.G, 29($965-1160) 


All Po s i t i on s 


Social Service 

Worker IV 

P.G. 26 ($84 3-1013 ) 


Abo 1 i sh 


When 
Vacated 


Al 1 Positions 


Social Service 

Worker III 

P.G. 24($772-922) 


Abo 1 i sh 


When 
Vacated 


All Po s i t i on s 


Social Service 

Worker IIA 

P.G. 23($735-883) 


Abo 1 i sh 


When 
Vacated 


All Positions 


Social Service 

Worker II 

P.G. 21($673-806) 


Abol ish 


When 
Vaca ted 


14 Positions 


Social Servi cc 
Worker I 

P.G. 19($616-735) 


Social Worker I 
P. G. 19($616-735) 
Title Change and 
class specification 
revision only 


When 
Adopted 


1 New 
Po s i t ions 


Social Worker I When 
P.G. 19($616-735) Adopted 


1 4 New 
I'ositions 


Social Worker II When 
P.G. 23($735-883) Adopter 


5 Now 
Posi tion; 


Social Woiker III 


Wlicn 


r.G. 2r> ($922-965 ) * Adopted 


2 Now 

Po s i t i on s 


Social Worker IV 


Who n 


r.G. 2M ( $ I 01 3-11 04 ) * Adopted 


* Effective range under Personnel Regulation 
160-1 (a) (2) 


1971 2nd half rates 


MOVED by Aid. Hardwick, 

THAT the following recommendations of the Board of Adminis- 
tration be adopted: 

(1) the classifications for the Social Services Division 
be approved as outlined? 

(2) the positions and classifications of Social Service Worker 
II - V inclusive be abolished? 


cent 'd 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


Social Worker Classifications: 
Department of Welfare and 
Rehabilitation (cont'd) 


(3) the following attached class specifications as revised or 
prepared be approved: 

Class No. 322 - Social Worker IV (New) 

Class No. 321 - Social Worker III(New) 

Class No. 320 - Social Worker II (New) 

Class No. 315 - Social Worker I (Rev. & Retld. 

(4) the above recommendations of the Acting Director of Personnel 
Services be adopted. 

- CARRIED 

J. Grant: 

Christmas Carol Ship Program 

In accordance with a recommendation of the Centennial 
Committee it was, 

MOVED by Aid. Sweeney, 

THAT a grant of $1,000 be made, chargeable to the Centennial 
Fund, to aid in the work of the Christmas Carol Ship program 
which this year includes 14 vessels and the granting of free 
passage to senior citizens and handicapped persons. 

- CARRIED BY THE 
REQUIRED MAJORITY 

K. Temporary Detoxification Facilities 

Alderman Wilson reported on discussions with the Minister 
of Rehabilitation and Social Improvement in connection with the 
proposal that the Salvation Army operate an interim detoxification 
facility. The Alderman advised that the Minister is firm in his 
request that the per diem rate be reduced from the proposed 
$18 to $15. The Alderman also advised that the committee of 
officials who are investigating this proposal agree that the 
facility can be operated at the rate proposed by the Minister. 

The Chairman acknowledged receipt of the oral report. 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Calder, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid. Calder, 
SECONDED by Aid. Bird, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

BY-LAWS 

1 . BY-LAW TO AMEND THE ZONING AND DEVELOPMENT 
BY-LAW (N/S 13th Avenue betw. Laurel & Oak ) 

MOVED by Aid. Bird, 
SECONDED by Aid. Wilson, 

THAT leave be given to introduce a By-law to amend By-law 
No. 3575, being the Zoning and Development By-law, and the By-law 
be read a first time. 

- CARRIED 

cont 'd . . . . 
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BY-LAWS (cont'd) 

By-law to Amend the Zoning and 
Development By-law (cont'd) 

MOVED by Aid. Bird, 
SECONDED by Aid. Wilson, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Bird, 
SECONDED by Aid. Wilson 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in 
the Chair. 

- CARRIED 

MOVED by Aid. Bird, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Bird, 

SECONDED by Aid. Aid. Wilson, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Bird, 
SECONDED by Aid, Wilson, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED 

(The By-law received three readings) 


MOTIONS 

1. Establishment of Land for Highway Purposes 
(Salish Subdivision, Musqueam Indian 
Reserve No. 2) 


MOVED by Aid. Bird, 
SECONDED by Aid. Sweeney, 

THAT WHEREAS Her Majesty the Queen in Right of Canada as 
represented by the Minister of Indian Affairs and Northern 
Development has, by Letters Patent dated the 7th day of July, 
1971, granted to the City of Vancouver for highway purposes for 
such period of time as said lands are required and used for public 
road purposes, the following described lands: 

FIRSTLY, that certain parcel or tract of land and premises 
situate, lying and being in the City of Vancouver more particularly 
known as that portion of Lot 70, Parcel A, Musqueam Indian 
Reserve No. 2, Group One, New Westminster District, Plan 12172 
shown outlined in red on Reference Plan 10741; 


AND SECONDLY, that certain parcel or tract of land and 
premises situate, lying and being in the City of Vancouver more 
particularly known as that portion of Parcel B, Reference Plan 
10769, Musqueam Indian Reserve No. 2, Group One, New Westminster 
District, shown outlined in red on a Plan of Survey sworn to by 
James Davidson, B.C.L.S. on the 10th day of February, 1970 and 
signed by C.W. Hyslop for the Minister of Indian Affairs and 
Northern Development, on the 7th day of May, 1970 on behalf of 
Her Majesty the Queen in the Right of Canada; 


51d 
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MOTIONS (cont'd ) 

Establishment of Land for 
Highway Purposes (cont'd) 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for highway purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so con- 
veyed be and the same are hereby accepted and allocated for highway 
purposes and declared to form and constitute a portion of highway. 

- CARRIED 

2. Meeting with Provincial Minister of 
Health Services and Hospital Insurance 

MOVED by Aid. Linnell, 
SECONDED by Aid. Broome, 

THAT the report submitted by Alderman Linnell, and dated 
December 7, 1971, being an account of a meeting between the 
Minister of Health Services and Hospital Insurance, Alderman 
Linnell and certain Civic officials on the subject of Community 
Care Facilities, be received for information. 

- CARRIED 

3 . New Social Allowance Rates 

On November 30, the Council tabled the following recommendations 
of the Standing Committee on Health and Welfare for three weeks: 

"(a) that the proposal contained in the report of the Board of 
Administration dated November 24, be approved 

(b) that a committee be appointed to present the subject matter 

to the Hon. Minister of Rehabilitation and Social Improvement", 

In the meantime copies of the report were furnished to related 
agencies and interested parties. A number of requests by interested 
parties to be heard as delegations have been received by the City 
Clerk . 

MOVED by Aid. Rankin, SECONDED by Aid. Hardwick, 

THAT recommendations (a) and (b) of the Standing Committee on 
Health and Welfare, along with the November 24th report of the 
Board of Administration, referred to in this Minute, be raised from 
the table and be referred to the Health and Welfare Standing Commit- 
tee to meet at the first opportunity to consider the report and 
to hear delegations, with the object of making recommendations 
to the Council. 

- CARRIED 
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ENQUIRIES AND OTHER MATTERS 


Alderman Broome - 
Sale of Small 
Locally made 
Submarine 


raised the question of the report in the 
daily paper that the Federal Government had 
intervened in a proposed sale of a small 
specialized locally made submarine to the 
Union of Socialist Soviet Republics. 


Alderman Rankin - 
Demolition of Merrill 
Mansions: Fire Hall 
Site, Haro 8e Thurlow 
Streets 


referred to a letter received by him con- 
cerning tenants of Merrill Mansions at Haro 
and Thurlow Streets who will be affected by 
the demolition of the building because the 
site is to be used for the erection of a fire 
hall. He asked if anything could be done 
about the time to be allowed the tenants to 
seek new accommodation. 


The Mayor directed that the letter be re- 
ferred to the Board of Administration for 
report . 
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ENQUIRIES AND OTHER MATTERS (cont'd) 
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Alderman Sweeney - 
Snow Removal 


enquired as to whether it would not be 
useful to advertise the fact that 
owners of commercial premises have a 
responsibility in removing of snow 
from the sidewalks in front of their 
premises . 


Alderman Calder - 
Basement Areas 


stated that on September 14th he 
asked for a report on regulations 
regarding completion of basement areas 
in homes. The Alderman reiterated his 
request that the Director of Planning 
and Civic Development be advised that 
Council is awaiting the report. 


Alderman Calder - 
Apartments Converted 
to Hotels 


stated that about a year ago when 
Council was dealing with a zoning 
matter related to Denman Place, he 
asked whether Council could be advised 
about other apartment buildings which 
had been converted by their owners to 
hotel use. He reiterated his request 
that such a report be made. 


Alderman Wilson - 
Mennonite Brethren 
Proposed Housing 
Development 


referred to discussions between the 
Mennonite Brethren and City officials 
concerning the price of land which 
they propose to purchase for a 
housing development and the Alderman 
wondered whether there had been a 
change in policy on the part of the 
City with respect to pricing land 
for this purpose. 


Commissioner Sutton Brown answered 
the enquiry to the effect that the 
City's policy is to sell at assessed 
value as though the land were sub- 
divided and the intended purchasers 
would like to purchase at assessed 
value in its un-subdi vided condition. 


NOTICE OF MOTION 

The following Notices of Motion were submitted and recognized 
by the Chair: 

1, Proposed Park and Ride Service: 
P.N.E, Grounds 


MOVED by Aid, Phillips, 
SECONDED by Aid, Hardwick, 

THAT WHEREAS there is a parking lot available at Hastings 
and Windermere Streets which will take up to 700 cars and is 
free during the day fifty weeks of the year; 

AND WHEREAS the vicinity of Hastings and Cassiar is the 
confluence of East Hastings, the Second Narrows Bridge and 
Highway 401 and is therefore a good location for a park and 
ride service; 


cont 'd 
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NOTICE OF MOTION (cont'd ) 

Proposed Park and Ride Service: 
P.N.E. Grounds (cont'd) 

AND WHEREAS there is no schedule for the implementation of 
the Kelly Report recommendations and a park and ride service at 
the P.N.E. grounds would not be inconsistent with these 
recommendations ; 

THEREFORE BE IT RESOLVED that Council restate its wish to 
establish a park and ride facility at the P.N.E. as soon as 
possible and request the active assistance of the P.N.E. in its 
establishment . 

(Notice) 


2. Submarine: 

Federal intervention in sale of 


MOVED by Aid. Phillips, 
SECONDED by Aid. Broome, 

THAT WHEREAS there seems to be little reason to feel 
threatened if the technology of a three man submarine falls 
into the hands of the Soviet Union; 

AND WHEREAS the work of International Hydrodynamics Ltd. 
represents the kind of high technology industry that we should 
be encouraging; 

AND WHEREAS a government subsidy is no substitute for viable 
commercial business; 

THEREFORE BE IT RESOLVED THAT Vancouver City Council protest 
the decision of the Federal Govornmont to cancel the sale of a 
submersible research cralt to the Soviet Union and ask other 
municipal Councils in Greater Vancouver to join the protest. 

(Notice) 


The Council recessed at approximately 10:45 A.M. and 
following an 'In Camera' meeting in the Mayor's Office recessed 
at approximately 11:30 A.M. for a tour of some of the renovated 
parts of the City Hall. 

The Council reconvened following the tour in #2 Committee 
Room at approximately 11:45 A.M. with all members present. 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

L . City Hall Renovations^ Parts II and III 

The Council received from Mr. Ross Ritchie, Architect and 
Planner, a written proposal for renovations of the City Hall, 
Parts II and III, dated December 1971, supported by plans and 
commentary by himself. 

The proposals contained in Part II are the altering and 
renovating the ground, second and third floors and part of the 
sub-ground floor as necessary. Those contained in Part III are 
the renovation of Data Processing Department and conversion and 
reconditioning of public elevators. 

Possible additional work was included being air conditioning 
with two alternatives, filling in of the void Second Floor East 
and audio-visual equipment. Third Floor. 

cont 'd , . , , 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont 'd) 

City Hall Renovations, 
Parts II and III (cont'd ) 

The Board of Administration submitted a report on this matter 
dealing with the projects recommended by Mr. Ritchie and bringing 
to Council 's particular attention air conditioning proposals and 
the matter of the in-fill of the void on the Second Floor East, 
as well as audio-visual installations which would allow proceedings 
in the Council Chamber to be followed elsewhere on the Third Floor. 

The Board of Administration report included matters which 
lie outside the general contract such as telephones, building 
equipment, new furniture and moving expenses, etc. estimated to 
cost $124,000.00. 

Reference was also made in the report of the Board of Admin- 
istration to the sum of $73,330.00 which is required to complete 
Part I of the renovations. 

MOVED by Aid. Adams, SECONDED by Aid. Bird, 
THAT Council approve: 

(a) the sum of $73,330.00 required to complete Part I of the 
renovations ; 

(b) the following renovation projects, the estimated costs 
of which are shown in connection with each item - 

"Part II of Renovations: Basic Estimate 

General Work $387,000.00 

Electrical 184,000.00 

Mechanical 187,000.00 

Plumbing 33,000.00 

Total $791,000.00 

Possible Additional Work 

Air Conditioning: (Architects' report page 7) 

System A $155,000.00 


Work Outside of the 

General Contract $124,000.00 
(Board of Adminis- 
tration report, P.l) 

- CARRIED 

MOVED by Aid. Phillips, SECONDED by Aid. Hardwick, 

THAT the Board of Administration be asked to give further 
consideration and report on the matter of an audio installation 
which would allow the proceedings in the Council Chamber to be 
followed elsewhere on the Third Floor. 

- CARRIED 


The Council adjourned at approximately 12:15 P.M. 

*** 

The foregoing are Minutes of the Regular Council meeting dated 
December 14, adopted on December 21, 1971. 



BOARD OF ADMINISTRATION (WORKS) 

December 10th, 1^:^71 


The following is a report of the Board of Administration: 


WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 


RECOMMENDATIONS; 


1. Closing Portion of the Lane North 

of Brigadoon East of Victoria Drive 
Block 57, D.L. 727 (Fraserview) 

"City Council on June 7th, 1968 closed a portion of the lane north 
of Brigadoon oast of Victoria in order to provide a larger site for the 
Fraserview Assembly Church. The Church has recently acquired an additional 
two lots on Brigadoon. They now requc^st the acquisition oi" a further 10 ft i1 
of lane in order to eliminate a bad jog in the boundary of their site. The 
lO-foot portion of lane is surplus to the City's highway requirements. 

I RECOMMEND that the area shown blue on plan marginally numbert'd 
LE 3162 be closed, stopped up and conveyed to the abutting owner subject Lo 
the following conditions:- 

(a) The value of the closed lane be $500.00 in accordance u'ilii t;ie 
recommendation of the Supervisor of I'roperty Int5urance. 

(b) The closed lane to be consolidated with the abutting Lands. 

(c) The owner to provide a north/south public utility easement 5 feet 
in width approximately 126 feet east of Victoria Drive. 

(d) The applicant to pay all costs for the removal or re-routing of 
existing public utilities and the physical closing of the lane. 

(e) An agreement satisfactory to the Corporation Counsel and City 
Engineer." 


Your Board RECOMMMDS that the fort^going be approved. 


2. Closing Lanes in Block Bounded by Main Street, 

Cordova Street, Gore Avenue, and Powell Street, 
Block 5, D.L. 196, Provincial Courts Building 


"The conuolidaL ion of tfie i;it,e for tlu> new Provincial Courl.:; Puiidiii/^ 
on the east side of Main Strt^et, south of Pow(-ll Stret^l, requiretj cio;;ing nt' 
the lanes in Ihv. block bounded by Main Sl,ret>t, Cordova Sl,ret-t, Gore Averiiie and 
Powell Street, being Block 5, D.L. 196. 

I RECOMMEND that the lanen deilical.ed by Lhe tie|HK!i I. of ilan -^^'^^ in 
Block 5, D.L. 196, shown outlined n^d on plan marginally numbered Lh' be 
closed, stop))(;d up and title taken thereLo. 

1 FURTllLJl Rl'UOMMEND that the said closed laner. be subdividtnl wi Ui 
the remaining lots in Block 5." 


Your Board RECOMMENDS that the foregoing be ai)proved. 
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3. Closing Portion of Campbell Avenue between 
Cordova Strteet and Powell Street, 
Blocks U9 and 50. D.L. 181 


"The redevelopment of the area in the vicinity of Campbell Avenue 
and Cordova Street requires the closure of Campbell Avenue north of Cordova 
Street. The City is the registered owner of the lands on both sides of 
Campbell Avenue between Cordova Street and Powell Street. 

I RECOMMEND that all that portion of Campbell Avenue dedicated by 
the deposit of Plan 196 shown outlined red on plan marginally numbered LF 5887 
be closed, stopped up and title taken thereto. 

I FURTHER RECOMMEND that the said closed portion of road be subdivided 
with abutting City-owned Lots 1 to and 37 to UO, Block /^O, D.L. 181." 


Your Board RECOMMENDS that the foregoing be approved . 


Installation of Water Mains - 1971 Capital Budget 


"The following water main replacements are required prior to paving 
and due to leaks :- 

WATER MAIN PROJECT 111 


Street or Avenue 

Rupert Street 
Turner Street 


Frofn 

Graveley Street 
Cassiar Street. 


ird Avenue 
Skeena Stree 


WATER MAIN PROJECT li; 


Street or Avenue 


1^'rom 


To 


23rd Avenue 
Windsor Street 
Durward Avenue 
Commercial Street 


Inverness Street 
23rd Avenue 
Fraser Street 
39th Avenue 


Clark Street 
King Edward Avenuf; 
Prince Albert Strcot 
Alst Avenue 


The following installations are required to improve the system capacity 
for fire protection: 


Street or Avenue 


i''roiii 


To 


29th Avenue 

Prince Albert Street 


Main Street 
Z+zith Avenue 


Wnlden Sti-ee 
4 5 til Avenue 


The estimated cost of I'roject 111 is $32,000 and Project 112 is 
$34-, 000. Funds for both projects are available from the 1971 Capital Budf^iet, 
'Prior to Paving Installations - Unallocated', Account No. 127/7903. 


I RECOMMEND that water mains be inotallt-d on the aU)ve mentioned 
streets and that $32,000 for Proj(^ci lU and il 3-4,000 Cor i'roject 112 be appro 
priated from Account No. 127/7903, 'J'rior to I'avinK I niitallal.j on;; - lln.-il I ocal. 


Your Board RI'COMMKNDS l.li.-i l. l.hc l\>reK'ii'iK be a|i|u-ov< (l . 
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5. Transit Changes Associated with the 
New Georgia Viaduct 

The City Engineer reports as follows: 

"Coincident \dth the opening of the north span of the New Georgia 
Viaduct (presently scheduled for January 9, 1972) a number of changes to 
downtown transit routes and bus stop locations will be required. This 
report is submitted for Council approval of these changes. Copies of 
drawings showing the change are circulated for the information of Council. 

The changes to transit routes and bus stop locations are made 
necessary by the following major changes to the downtown traffic pattern, 
which will be iJi5)lemented at the opening of the north span of the New Georgia 
Viaduct: 

STREET CHANGES 

( 1 ) The north span of the New Georgia Viaduct will be opened to 
traffic one-way vrestbound. 

(2) The south span of the New Georgia Viaduct will be changed from 
two-way to one-way eastbound, 

(3) Pender Street, between Burrard and Beatty Streets, will be made 
two-way, 

(A) Beatty Street, between Dunsmiiir and Pender Streets, will be made 
two-way. 

(5) Dunsmuir Street, between Burrard and Beatty Streets, will be 
reversed to one-way westbound, 

(6) Georgia Street, from Gamble to Beatty Street, will be made one- 
way eastbound, and from Gamble to Richards Street it will be four 
lanes eastbound and two lanes westbound. 

TRANSIT CHANGES 

The transit changes result primarily from the reversal of Dxmsmuir 
Street to one-way westbound. Eastbound transit which formerly used Dunsmuir 
Street will be shifted to Georgia, Pender and Hastings Streets. The South 
Btimaby and Richmond Express bus routes have been extended to provide better 
penetration into the downtown area. 

The transit routes affected are listed below, and the new routes are 
shown on the drawings. 

( 1 ) Vancouver 

(a) Beach Avenue bus route #1 

(b) Knight-MacDonald bus route #22 

(c) MacDonald-l6th bus route #23 

(d) Nanaimo-Powell-Stanley Park bus routes #11, #12, #24. 
(2 ) Greater Vancouver 

(a) Richmond Express bus route #60 

(b) South Bumaby bus routes #53, #54, #55 

(c) North Vancouver bus routes ^1, ^2, #83 

(d) West Vancouver bus route 

(3 ) Intercity bus routes terminating at the Larwill Bus Depot 


/continued . . . 
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Clause 3 Continued 
BUS ZONE CHANGES 

The new bus stops to serve these routes were included in the report 
"Existing Transit Operations Downtovm Vancouver 1970", which was approved hy 
Council last fall. Proposed additions and changes to these bus stops are as 
follows: 

(l.) An additional bus stop on the east side of Btirrard Street 
ncffth of Pender Street for the Beach Avenue bus» 

(2) An additional bus stop on the south side of Hastings Street 
west of Hornby Street for the Richmond Express and Beach 
Avenue buses. 

(3) Relocate the proposed bus stop on Dunsmuir Street west of 
Cambie Street to Gamble Street north of DTmsmuir Street for 
the MacDonald, South Burnaby, and Beach Avenue buses* 

(4.) Retain the existing bus stop on Homer Street north of Dunsmuir 
Street for the Beach Avenue bus, 

(5) Eliminate the existing bus stop on Seymour Street north of 
Georgia Street, 

(6.) Relocate the existing bus stop on Seymour north of Dmsimilr 
Street to Seymour Street south of Dunsmuir Street, 

The new and existing bus stops in the downtown area, including the 
above proposals, are shovm on the drawings, 

TRANSIT RECOVEHY POINTS 

In general, no recovery or schedule adjustment time is needed for 
bus routes that inter-connect to pass through the downto\m area (e,g, the 
lOth Avenue-Hastings Street routes and the 4.th Avenue-Oak Street routes). 
However, for long routes that loop or terminate downtown (e,g, Richmond 
Express bus route) a short layover for recovery time is necessary. It has 
been City policy to require that these recovery points be located off-street, 
and facilities exist for this at the suburban termini of almost all B,C, Hydro 
bus routes. This policy would seem particriLarly appropriate in the downtown 
area in view of the higher level of street activity there. Downtown layovers 
should normally be in the Larwill Bus Depot, However, some buses (e,g. West 
Vancouver bus) ciirrently layover on-street because of insufficient room at 
the depot. The length of recovery time required varies from a few minutes 
during busy periods, to as much as ten minutes for buses on the longer routes 
during periods of light traffic, 

(1.) West Vancouver bus - this bus presently recovers time on 
Hamilton Street beside the Post Office, On the new route 
this bus will have a recovery point on Homer Street north 
of Georgia Street, 

(2) Beach Avenue bus - this bus presently recovers time on 
Homer Street north of Pender Street, On the new route this 
bus will have a recovery point on Cambie Street north of 
Dunsmuir Street, 

(3) MacDonald-l6th bus - this bus presently recovers time on 
Hamilton Street south of Dunsmuir Street, On the new route 
this bus will have a recovery point on Cambie Street north 
of Dunsmuir Street, 

fj^\ Richmond Express - this bus presently recovers time on 
Howe Street south of Pender Street, On the new route this 
bus will have a recovery point on Burrard Street north of 
Dunsmuir Street, 


/ continued 
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Clause 5 Continued 


( 5 ) South Biirnaby bus - this bus presently recovers time in the 
Larwill Bus Depot where the route terminates. B.C. Hydro 
state that the Larwill Depot is already over crowded and that 
the changes to the internal traffic pattern at the Depot neces- 
sitated by the New Viaduct and resulting street changes reduces 
the number of bus bays, and this requires the removal from the 
Depot of the South Burnaby buses. At the same time, because of 
the desirability of penetrating deeper into the downtown area 
B.C. Ifydro propose a route which will take this bus as far west 
as Burrard Street. The new recovery point will be on Burrard 
Street north of Dimsmuir Street. 


Since at the present time there appears to be no alternative to 
allowing on-street time recovery for the above buses, the new recovery 
points were chosen to minimize their effect on traffic. 


(1) It is RECOMMENDED that the changes to transit routes 
shown on the drawings be approved. 

(2) It is RECOMMENDED that the additions and changes to bus 
zones, over and above those contained in the Transit 
Report of last fall, be approved. 

(3) It is RECOMMENDED that the recovery points of the buses 
listed above be approved at this time because of the lack 
of facilities for off-street bus layovers, and that these 
recovery points be reviewed in twelve months." 


Yoxir Board RECOMMENDS that the foregoing Recommendations of the 
City Engineer be approved. 


FOR ADOPTION SEE PAGE(S) 
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SOCIAL SERVICE AND HEALTH MATTERS 


RECOMMENDATIONS 


1. 


Welfare and Rehabilitation Department 
Additional Staff Rehabilitation Program 


BACKGROUND; 

The salaries of staff hired by the Department are 
subject to 50^ recovery from the Government of Canada through 
the Canada Assistance Plan. 

The Honourable Dan Campbell, Minister of Municipal 
Affairs, of the Provincial Government, has indicated that 
the salaries of persons hired by the municipalities under 
the Provincial Job Opportunities Program, are subject to 
50fo cost sharing. 

INFORT-^ATION; 

For sometime the Rehabilitation workers of the Depart- 
ment have been directing their major efforts tovrards assist- 
ing Social Assistance recipients to become re-employed, and 
the success of their efforts is measured through the closing 
of more thnn 200 cases a month through re-employment. Their 
v.'orkload was recently increased by 2 Provincial Government 
Programs, "On-the- job-Training" and "The Job Opportunities 
Program." They nov; have the additional task of assisting 
social assistance recipients to take full advantage of nev; 
Canada Manpov;er Programs for the winter. Their work could 
be natFrii]ly assisted by the addition of four (4) clerk 
typists. 

There are recipients currently on social assistance in 
receipt of Job Opportunities certificates v;ho have the 
necessary skills and experience to be employed in a clerical 
capacity and a rehabilitation program. 

The net cost to the City of Vancouver of hiring four 
clerk typists II for five months to April 30, 1972, to assist 
in the vocational rehabilitation program of the department 
is as follov;s: 

4 Clerk Typists II (5 mos.) Temp. $7,960 


Canada Assistance Plan 

Recovery - Gov't of Canada 

50^> of Salary Cost - $4,37^ 

Provincial Government 

Job Onnortunities Program 

Recovery - 509' of Salary Cost - $4,373 


BALANCE 


Office Expense 

The furniture and equipment required for the 4 
positions are available from Surplus Stores and v;ill 
be on loan to the Department for the 5 month period at no 
cost . 


lOfo Fringe Benefits 


796 


$3,756 


Cont'd. 
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Telephone Expenses. 


Installation & Rental 


$300.00 


TOTAL COST TO THE CITY 


$300.00 


The Comptroller of Accounts advises that funds 
for 1971 estimated at $100 are available in the Departmental 
Budget, the balance of $200 will be provided in the 1972 
Departmental Budget as an advance approval. 

RECOr-!MENDATTO!^; 

THAT Council approve the hiring of 4 temporary clerk 
typists II to 30th April, 1972, to assist in Vocational 
Rehabilitatior., subject to cost sharing by the Government 
of Canada and the Provincial Government as outlined above. 
The City's share estinated at $300 be provided as previously 
stated by the Comptroller of Accounts. 

Your Board RECOMMENDS that Council approve the foregoing 
recommendation by the Director of Welfare and Rehabilitation. 


2. Welfare and Rehabilitation Department 
- Ejttensi^bn of Temporary Positions 

The Director of Welfare Services reports as follows: 


"On September 28, 1971 City Council adopted a recommendation 
that 59 temporary staff positions be extended until 
December 51, 1971 and on October 26, 1971 adopted a further 
recommendation to extend until December 31 » 1971 an additional 
10 positions; a total of 69 temporary positions in all. 

At that time the Director reported that all of the 10 
additional positions would not necessarily be required for 
the full period and would be phased out as they became 
vacant, and accordingly vacated temporary positions are not 
being filled. 

The staffing of the Department , in accordance with, the re- 
organization is taking more time than originally anticipated. 
I am requesting an extension of the 59 temporary staff 
positions as outlined below to the end of February 1972, 


In making this request it is understood that the temporary 
staff v;ill remain on the payroll until the permanent positions 
are posted and filled. 

In addition, I am requesting an extension of the 10 temporary 
positions (2 Social Service Assistants I; 8 Clerk Typists I) 
authorised by Council on October 26, 1971, to the end of 
February 197^ to permit a certain degree of overlapping which 
will result from the reorganization. These 10 positions will 
be phased out as quickly as possible, and certainly before 
February 1972, 


Social Worker III 
Social Worker I 
Clerk III 
Clerk I 

Clerk Typist III 
Clerk Typist II 
Clerk Typist I 


1 

15 

3 

2 
20 
1^ 


TOTAL: 


59 


Cent • d. . . 
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The Comptroller of Accounts advises that, if this recommendation 
is approved by City Council, funds will be provided for the 
temporary positions as required in the 1972 Budget. 

This report has been discussed with the Business Manager of 
the Municipal and Regional Employees Union, and he concurs. 

I recommend that these requests be approved." 

four Board RECOMMENDS that the foregoing recommendation of the 
Jirector of Welfare Services be adopted, subject to the phasing out 
orogram of the ten overlapping positions, being to the approval 
3f the Board of Administration. 


fOK ADOPTION SEE PAGE(S)...„„£££ 
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HARBOURS AND PARKS MATTERS 


RECOMMENDATION 


1. Champlain Heights Park Sites 

The Director of Finance reports as follows: 

"At a meeting of the Board of Parks S Public Recreation on November 1st 
the following matter was resolved: 

'The City Clerk advised that the City Council on October 26 considered 
the Board's request for deferment of payment for the 1 19.3 acres of new 
parks and approved the following: 

• ...'That the Director of Finance include allocations from the 1971- 
1975 Capital Plan for Council approval In the 1972 Basic Capital 
Budget as follows: 

(1) (a) From th e Park Sites Ac q uisition Fund 

$308,000 to purchase the strip parks as shown under 
Table I of the Park Purchase Plan approved by Council 
on December IS, 1970 and reiterated by Council on June 
22, 1971. 

(b) Any balance remaining in this Fund at December 31, 1975 
be applied firstly to the purchase of the lookout park 
site, and secondly to the purchase of the golf course 
site shown under Table II of the Park Purchase Plan approved 
by Council on December 15, 1970 and reiterated by Council 
on June 22, 1971. 

(ii) From the Pa rk Development Fund 

$fOO,000~Tor the devVfopment of the strip park sites 
included in Table I as above. 

The effect of this would be to defer the major portion of Park 
Purchase to the next Five Year Plan as requested by the Park Board' 


It was regularly moved and seconded, 

•RESOLVED: That the Board accept the payment arrangement on the 
understanding that the prices that will be paid In 
the future for the lookout park site and the golf 
course would be fixed at $275,000 and $750,000 
respectively. 

- Carried. ' 

The lookout park and golf course sites have already been included 
In Table II of the Park Purchase Program at the values shown in the Parks Board 
resolution and the Champlain Heights development as planned provides for the 
utilization of these lands for park purposes. Under the circumstances it appears 
reasonable that the values that have already been established should be the basis 
of settlement to be used when funds are available for acquisition of park sites 
in the 1976-1980 Five Year Plan. 

It is recommended that the values of $27 5,000 for the 
lookout park and $750,000 for the golf course be confirmed as the 
basis of settlement for these sites, subject to the acquisition taking 
place under a 1976 - 1980 Five Year Plan. 

Your Board RECOMMENDS that the above recommendation of the 
Director of Finance be approved. 


FOR ADOPTION SEE PAGE(S),...^?, 
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BUILDING AND PLANNING MATTERS 


RECOMMENDATIONS : 


1. Reconstruction of Gasoline Service 
Station: 5736 Main Street 


The Director of Planning & Civic Development reports as follows: 

"Standard Oil Company of B.C. Limited have filed Development 
Permit Application No. 57386 to reconstruct the existing gasoline 
service station located at 5736 Main Street at the south east 
corner of 41st Avenue and Main Street. 

The site is located in a C-2 Commercial District. 

The gasoline service station policy as adopted by City Council in October 
1968 permits the reconstruction of the existing gasoline service station 
located on this site. 

The Technical Planning Board and the Town Plannina Commission recommend 
that Development Permit Aoplication No. 57386 be approved in accordance 
with the submitted application such plans and information forming cart 
thereof thereby permitting the reconstruction of the gasoline service 
station located on this site subject to the following condiT^ions: 

1. Prior to the issuance of the Development Permit revised drawings are 
to be first submitted to the satisfaction of the Director of Planning 
clearly indicating: 

a) clarification with respect to site dimensions 

b) the provision of and details of screenina along the easterly 
property line adjacent to tic City lane. 

(c) additional landscaoing at the south west corner of the site and 
adjacent to the streets; all landscaping to be first aoproved by 
the Director of Planning. 

(d) free standing signs not exceeding 25 feet in height overall. 

2. All surfacing and screening on this site is to be completed in 
accordance with the approved drawings within sixty (60) days from the 
date of any use or occupancy of the proposed development and thereafter 
to be permanently maintained at all times. 

3. All landscaping to be provided in accordance with the aoproved 
drawings within 6 months from the date of any use or occuoancy of the 
proposed development and thereafter to be permanently maintained in 
good condition at all times. 

4. The development including the use of all open portions of the site 
is to be carried out and maintained at all times in accordance with 
the approved drawings and Section 11(10) of the Zoning and Developm.ent 
By-law." 


Your Board RECOMMENDS that Development Permit Application No. 57386 
be approved in accordance with the recommendations of the Technical 
Planning Board and the Town Planning Commission. 
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I. Enlarging Gasoline Service Station 

Site for Additional Off-Street Parking: 
1720 Nanaimo Street 


'?he Director of Planning & Civic Development reports as follows: 

"Standard Oil Company of B.C. Limited have filed Development 
Permit Application No. 56999 to enlarge the site to provide 
additional off-street parking facilities for the existing 
Gasoline Service Station at 1720 Nanaimo. 

The site is located at the south east corner of Nanaimo Street and East 
1st Avenue. and is in a C-1 Commercial District. 

The gasoline service station policy as adopted by City Council in October 
1968'permits the expansion of the existing gasoline service station site 
provided, in the opinion of the Technical Planning Board such expansion 
would not be detremental to existing retail shopping facilities. 

No retail shopping facilities exist within the C-1 Zoning District at the 
south east corner of Nanaimo Street and East 1st Avenue. 

The site is being enlarged by the acquisition of a former 25' wide City 
lane to the east - formerly existing between the service station and the 
B. C. Hydro Utility Building - and also by inclusion of a 27' wide lot 
(Lot 7) to the south. 

City Council on January 20, 1970 approved the sale of the easterly City 
lane subject to certain conditions. 

The Technical Planning Board is prepared to validate an existing nonconforming 
roof sign on the existing gasoline service station building. 

The Technical Planning Board and the Town Planning Commission recommend 
that Development Permit Aoplication No. 56999 be approved in accordance 
with the submitted application such olans and information formina oart 
thereof thereby permitting the expansion of the existing gasoline service 
station site to provide additional off-street parking facilities subject 
to the following conditions: 

1. Prior to the issuance of the Development Permit: 

(a) arrangements are to be first made to the satisfaction of the 
Director of Planning for the consolidation of the site into one 
parcel . 

(b) revised drawings are to be first submitted to the satisfaction of 
the Director of Planning indicating: 

(i) the location of any tire displays on this site with such 
being in accordance with the reculations of Sectionll(lO) 
of the Zoning and Development By-law. 

(ii) the provision on site of a satisfactory screened location 
for the garbage containers. 

(iii) the provision of a 12' wide satisfactory landscape 

setback from Nanaimo Street adjacent to the off-street 
parking area; details of all landscaping to be provided. 

(c) all landscaping and screening is to be first approved to the 
satisfaction of the Director of Planning. 

2. All surfacing and screening of the off-street parking areas and the 
open portions of the site are to be completed in accordance with the 
approved drawings and Section 12 of the Zoning and Development By-law 
within sixty (60) days from the date of any use or occupancy of the 
proposed development and thereafter to be permanently maintained at 
all times. 
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3. All landscaping is to be provided in accordance with the approved 
drawings within six months from the date of any use of the approved 
development and thereafter to be permanently maintained in good 
condition at all times. 

4. The development including the use of all open portions of the site is 
to be carried out and maintained at all times in accordance with the 
approved drawings and Section 11(10) of the Zoning and Development 
By-law." 

Your Board RECOMMENDS that the Development Permit Application No. 56999 
be approved in accordance with the recommendations of the Technical 
Planning Board and the Town Planning Commission. 

3. Temporary Building: 
1726 West 7th Avenue 

The City Building Inspector reports as follows: 

"A request has been received from the Medical Health Officer to 
place a rented temporary building on the above site for a period 
of two years for use as a medical clinic. 

The building is a 10' x 52' prefabricated type structure. The 
framing and foundations do not meet the minimum requirements of 
the Building By-law. However, Section 2.6 of the Building By-law 
gives City Council the power to grant a permit to erect temporary 
structures for any period up to two years. I am prepared to 
recommend that the building be permitted on this site for a 
period of two years subject to the following conditions: 

(a) The owner of the structure shall deposit with the City a 
Bond of Indemnity satisfactory to the Corporation Counsel, 
to guarantee its removal at the end of the two year period. 

(b) Due provision shall be made for fire protection to the 
satisfaction of the Fire Chief. 

(c) The approval of the Technical Planning Board shall be 
first dbtained." 

Your Board RECOMMENDS that the recommendation of the City Building 
Inspector be adopted. 


FOR ADOPTION SEE PAGl{S)....£ii. 
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FINANCE MATTERS 


CONSIDERATION 

1. Grants in lieu of General, School, Hospital and Municipal 
Finance Authority Taxes 

The Director of Finance has reported to your Board as follows: 

"Requests for grants in lieu of taxes have been received from 
the following organizations. 

The Assessment Commissioner has certified the properties will 
be shown as exempt on the 1972 Assessment Roll in accordance with 
Charter provisions, and the Corporation Council has confirmed the 
charitable organizations qualify for this exemption under 
Section 396 (c) of the Vancouver Charter. 

These requests for grants in lieu of 1970 and 1971 taxes for 
the period from proof of occupancy to the date the properties 
become exempt, are subject to Council approval. 

The requests are presented to Council in two sections. 

A. Religious Organizations 

(i) Union Gospel Mission Inc. $ 46.10 

604 East Cordova Street - Lots 1 & 2/59/196 
Church Mission 

Occupied and in use from January 1, 1971 
Grant to cover period from January 1, 1971 to 

December 31, 1971 

( i i ) St. J ames United Chu rch 506.92 

3214 West 10th Avenue - Lot A/65/540 
Church Day Care Centre 

Occupied and in use from November 16, 1970 
Grant to cover period from 

January 1, 1971 to December 31, 1971 

(iii) First Church of the Nazarene 254.27 

988 East 19th Avenue - Lot C/56/301 
Addition to Church 

Occupied and in use from November 15, 1971 
Date of first building inspection - 

May 26, 1971 
Grant to cover period from May 26, 1971 

to December 31, 1971 

(iv) Reorganized Church of Jesus Christ 

of Latter Day Saints 2,419.51 

3333 Kaslo Street - Lots A,B & C/D & E/ 

Sec. 44 THSL 

Church 

Occupied and in use from April 1, 1971 
Date of first Building inspection - 

June 30, 1970 
Grant to cover period from June 30, 1970 

to December 31, 1971 


(cont . . . ) 
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B . Charitable Organizations 

(i) B.C. Housing Foundation 686.5 

1444 East 13th Avenue - Lot F of B/171/264A 
Senior Citizens Housing 

Occupied and in use from September, 1971 
Date of first Building inspection - 

April 29, 1971 
Grant to cover period from April 29, 1971 

to December 31, 1971 

This Senior Citizens Housing Development 
was financed partly by a grant from the 
Provincial Government as provided in the 
Elderly Citizens Housing Act. The 
charitable organization has confirmed 
that applicants are screened to ensure 
that his or her income is not in excess 
of the permissible amount set under this 
Provincial Act. 

(ii) Children's Aid Society 363.02 

2034 Bayswater Street - Lot A/23&24/30/192 
Transient shelter for teenagers in need of 
child Welfare Services 
Occupied and in use from May 1, 1971 
Grant to cover period from May 1, 1971 to 

December 31, 1971 

(iii) Children's Aid Society 746.61 

94-96 West 18th Avenue - Lots 1&2/544/526 
Group living home for teenagers 
Occupied and in use from November 9, 1970 
Grant to cover period from November 9, 1970 

to December 31, 1971 

(iv) Children's Aid Society 359.90 

1105 Park Drive - Lot 21 of 5/1001/526 
Group living home for teenagers 
Occupied and in use from March 15 , 1971 
Grant to cover period from March 15, 1971 

to December 31, 1971 

$5 ,382.90 


As grants in lieu of taxes are subject to Council approval, 
the above requests for grants in lieu of taxes amounting to 
$5,382.90 in total are submitted for Council consideration." 

Your Board submits the foregoing report of the Director of 
Finance for Council CONSIDERATION. 
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RECOMMENDATION 

2 . Vancouver Employees ' Savings Plan and School Board Employees 
The Corporation Counsel reports as follows: 

"In September 1971 the majority of the employees participating 
in the Vancouver Employees' Savings Plan agreed to the following 
by secret ballot: 

(a) to permit all School Board employees participating in 
the School Board Separation Trust Fund to transfer the 
securities and monies held in that fund to, and thereafter 
to participate in, the Vancouver Employees' Savings 

Plan; 

(b) to permit the School Board employees to appoint one 
nominee to represent them; 

(c) to authorize the nominees to negotiate with any other 
group or groups of employees who may in future wish to 
participate in the Vancouver Employees' Savings Plan. 

Following this ballot, on October 29, 1971, the School Board, 
Canada Permanent Trust Company and the nominees of the School 
Board employees entered into an agreement which, inter alia, 
terminated the agreement establishing the School Board 
Separation Trust Fund and directed Canada Permanent Trust 
Company to transfer the School Bogrd Separation Trust Fund 
as of October 29, 1971 to Royal Trust Company. 

The Vancouver Employees' Savings Plan was established and 
is operated under an agreement dated January 1, 1971, 
entered into by the City, the Municipal and Regional 
Employees' Union, Royal Trust Company and the nominees of 
the employees. To bring into effect the wishes of the 
employees, it is now necessary to modify this agreement. 
The nominees of the employees have agreed upon the terms of 
the modification agreement, which agreement is to be dated 
as of November 1, 1971. This modification agreement does not 
in any way increase the responsibility of the City of 
Vancouver, the Union or the Board of School Trustees. 

It is recommended that the modification agreement dated as 
of November 1, 1971, as agreed to by the nominees, be approved 
and that the same be executed by the Mayor and the City Clerk 
and the seal of the City affixed thereto." 

Your Board RECOMMENDS the foregoing recommendation of the 
Corporation Counsel be adopted. 


$3^ 
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CONSIDERATION 

3 . Grant Request - Vancouver Symphony Society 

The Vancouver Symphony Society has submitted a request for 


II. An additional grant of $6,000 to cover the rent of the 
Queen Elizabeth Theatre for the 1970-71 season. 

For Council information, your Board wishes to point out that 

I, Grant Request of $46,500 for the 1971-72 Season 

(a) In 1971 Council approved a grant to the Society of 

$25,000 in theatre rental time. This grant is applicable 
to theatre rental time used in the current year and 
was applied by the City as follows: 

1971 theatre rentals in their 1970-71 season $14,265 
1971 theatre rentals in their 1971-72 season 10,735 

$25 ,000 


(b) The grant to cover the 1972 portion of the 1971-72 season 
cannot be approved by Council until 1972 and would 
normally be part of the City budget. 

II. An Additional Grant of $6,000 for the Year 1971 

(a) In 1970 Council approved a cash grant to this Society 
of $25,000 plus an additional $6,000 to subsidize the 
cost of their children's program. 

(b) In 1971 the City grant, as previously noted, was $25,000 
and the Society is requesting an additional $6,000 to 
bring the 1971 grant up to the amount of the 1970 grant. 
Since all Queen Elizabeth Theatre charges for the 
Society's 1970-71 season have been paid in full, any 
additional grant approved by Council should be applied 
against $6,165.00 of theatre rental unpaid to 

December 31st, 1971. 

Your Board submits the matter to Council for CONSIDERATION. 
(Copies of the Society's letter is circulated for information) 
DELEGATION THIS DAY - Vancouver Symphony Society 


I. 


A minimum grant of $46,500 for their 1971-72 season, and 


FOR 




BOARD OF ADMINISTRATION 
PERSONNEL MATTERS 
SUPPLEMENTARY REPORT DECEMBER 10, 1971 


RECOMMENDATIONS 

1. Deferred Vacation - Mr. W. B. Morris, Plumbing & Gas Inspector, 
Permits & Licenses Department 

The Director of Personnel Services reports as follows: 

"I have received from the Director of Permits & Licenses the 
request that 15 days 1971 vacation entitlement of Mr. W.B. Morris, 
Plumbing and Gas Inspector, be deferred until 1972. Mr. Morris 
has had two accidents this year, both covered by Workmen's 
Compensation, and was unable to take his vacation because he 
was undergoing examination and treatment. Although he is on 
the job, he is still receiving treatment, part of which requires 
him to remain active. His physician recommends he continue 
working rather than take vacation or sick leave. 

The Director of Occupational Health Services has discussed 
this matter with Mr. Morris' physician; agrees that it would 
be beneficial to Mr. Morris if he were to continue working, 
and supports deferment of the vacation until next year. 

As the request of Mr. W. B. Morris is also in the best interest 
of the City and as the Director of Permits & Licenses, the 
Director of Occupational Health Services and myself agree on 
this vacation deferment, I recommend approval." 

Your Board RECOMMENDS that the foregoing recommendation of the 
Director of Personnel Services be adopted. 


2 , Deferment of 1971 vacation - Mr. A. Stringer, Health Department 

The Acting Director of Personnel Services reports as follows: 

"The Medical Health Officer reports that Mr. A. Stringer, 
Public Health Inspector IV will be on sick leave with pay 
from November 29, 1971 through December 31, 1971 due to an 
injury received in the course of his duties. 

The Medical Health Officer requests that authority be given 
to defer the balance of 10 days 1971 vacation entitlement due 
to Mr. Stringer to 1972. 

It is recommended that the request of the Medical Health 
Officer for this deferment of 10 days vacation be approved." 

Your Board RECOMMENDS that the foregoing recommendation of the 
Acting Director of Personnel Services be adopted. 
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3. Deferred Vacation - Mr. M. M. Cross, Assistant Director - Special 

Projects, Department of Planning and Civic 
Development 

The Acting Director of Personnel Services reports as follows : 

"I have received from the Director of Planning and Civic 
Development the request that five (5) days of the fifteen (15) 
days of the above mentioned employee's 1971 vacation 
entitlement be deferred to 1972. The Director of Planning 
and Civic Development has indicated that due to the pressures 
of work, Mr. Cross will be unable to take his full entitlement 
between now and the end of the year. 

I therefore recommends that permission be granted to 
Mr. M. M. Cross, Assistant Director-Special Projects, to 
transfer five days of his 1971 vacation entitlement to 1972." 

Your Board RECOMMENDS that the foregoing recommendation of the 
Acting Director of Personnel Services be adopted. 


FOR ADOPTION SEE PAGE(S) 
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PROPERTY MATTERS 


DECEMBER 10, 1971 


RECOMMENDATION 


1 . Lease of 250 Terminal Avenue 

The Supervisor of Property and Insurance reports as follows: 

"By Resolution of Council dated January 6th, 1971 j Lot 16, 
Block A2, D.L. 2037, was leased to Can Am Mex Manufacturing 
Limited for the term November 1st, 1970 to December 31st 1988. 
Subsequently, Can Am Mex Manufacturing Limited have declared 
bankruptcy and vacated the site. A new tenant, D' Vincent 
Industries Corporation Limited have now requested a 5 year lease 
with options to renew for subsequent 5 year periods, the 
last period to expire on December 31 > 1988. 


The Supervisor of Property & InsTirance recommends that the City- owned 
property known as 250 Terminal Avenue be leased to D' Vincent Industries 
Corporation limited for a 5-year period, January 1st, 1972 to December 
31st, 1976, subject to the following terms: 


(a) Rental - $5,U60.00 per annum plus an amount equal to 
all taxes as If levied. 


(b) A 5-year lease with options to renew for 3 subsequent 
5-year periods, a final term of 2 years to expire on 
December 31st, 1988. 

(i) Lessee's option to renew must be exercised 3 
months prior to expiry date. 

(11) Rental for the succeeding term shall be deter- 
mined h months prior to expiry of the current 
5 -year term. 


(c) Lessee to be responsible for: 


(1) All utilities. 


(11) All interior alterations, redecorating and to 
repair — fair wear and tear excepted. 

G-ii) Interior electrical system repair and maintenance. 


(d) City to be responsible for: 

(I) Exterior maintenance. 

(II) Structural maintenance. 


6.11) Mechanical maintenance, repair to heating and 
plmblng systems. 

(e) Lessee to deposit the equivalent of the last 3 months' 
rental as security. 

RECOMMENDED that the foregoing terms and conditions be adopted and a lease 
drawn in favour of D'Vincent Industries Corporation Limited, s\ibject to 
the agreement being to the satisfaction of the Corporation Counsel and the 
Supervisor of Property and Insurance. 


(Continued) 
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Clause No. 1 (Continued) 
Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 

2. Sale of City Lot, Situated N/S Napier Street 
between Clark Drive & Odium Drive to 
Chuck Wagon Meat Processors Limited 

The Supervisor of Property and Insurance reports as follows: 

"City Co\incil on October 5th 1971, in giving consideration to a report of 
the Board of Administration on the above matter resolved that the City land 
be sold to Chuck Wagon Meat Processors Limited with the provision that they 
dedicate the Easterly 3 feet of the private property held tinder option by 
Chuck Wagon to be dedicated for widening of the existing North/South lane, 
that vehicular access to the rear of the privately- owned lots fronting on 
Clark Drive be made available for as long as each lot is wholly used for 
residential purposes, the scheme of development to be first approved by the 
Technical Planning Board, and the sale being subject to consolidation of 
all the lands prior to rezoning the lands from RM-3 to M-1. 

Subsequent to this recommendation of City Council, the matter was forwarded 
to a Public Hearing held on October ll^th 1971. At the Hearing, objection 
was raised by an owner on Clark Drive against the rezoning application be- 
cause of dissatisfaction with the guarantee of access to the garage at the 
rear of his property. 

City Council then referred the rezoning application back to the Director of 
Planning to endeavour to work out a satisfactory arrangement between the 
applicant and the adjoining owners fronting on Clark Drive regarding lane 
access and then report back to Council. 

Before the problem could be resolved. Chuck Wagon Meat Processors Limited, 
by letter received October 29th 1971, have stated that they had lost their 
option to purchase the properties adjoining the City-owned land. Conse- 
quently, theywished to cancel their application to purchase the City-owned 
lot and request their deposit be returned. 

In the interim, one of the owners in the block, facing on Clark Drive has 
put forth a proposal lor development of the adjoining land on a similar 
basis. Insofar as rezoning and consolidation of the land will be required. 
This proposal is being discussed with the Zoning Planner and the Property 
and Insurance Office and it is evident that additional time will be re- 
quired before the matter can be resolved to the point of submission of a 
report . 

In view of the foregoing, it is 

RECOMMENDED that the Resolution of City Council of October 5th 1971, to 
sell City-owned Lot 10 ex. East 25 feet of Block 30, D.L. l82 to Chuck 
Wagon Meat Processors Limited, be rescinded and their deposit returned. 

Your Board 

RECOMMEJIDS the foregoing recommendation of the Supervisor of Property and Insurance 
be adopted. 
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3 • City of Vancouver Automobile Fleet Insurance 

The Supervisor of Property and Insurance reports as follows: 

"The City's annual Automobile Fleet and N on -owned Automobile Liability 
Insurance Policy expires December 31st, 1971. This policy currently insures 
910 licensed motor vehicles and 3U0 licensed trailers, compressors and various 
other pieces oi road equipment with Third Party Liability limits ol $1,000,000 
inclusive. The present broker is Vancouver Holdings (B.C.) Limited who have 
placed the coverage with Hartford Fire Insurance Company. The current annual 
premium totalled $139,930.00 when tendered in 1970 and after allowing for 
various additions and deletions is now $160,25U.00 for the Automobile Fleet 
and $1,076.00 for Non-owned Automobile Liability. 

In accordance with Cotmcil's instructions and on the basis of existing cover- 
age, tenders for the renewal of this policy for the year 1972 were called for 
and opened at a meeting of the Board of Administration on December 6th, 1971. 
One quotation only was received from Vancouver Holdings (B.C.) Limited on be- 
half of the Hartford Fire Insurance Company. This is as follows: 

Standard Auto Policy with Third Party Liability ) 
and Passenger Hazard $1,000,000.00 inclusive ) $1<3, 500.00 
limits ) 

Standard Non-owned Policy with Third Party ) * i I c;n on 

Liability $1,000,000.00 inclusive limits ) * i.UisU.uu 

A comparison ol claims experience compiled over the past six years has been 
obtained from the City's broker and is shovm below; 


Year Premium Claims 


% of 
Premium 


1966 $ 76,1462,00 $71,B67.00 93.99^ 

1967 $101;, 276.00 Paid $ U8,860.00 ) * 71 550 00 68.725? 

o/s $ 22,800.00 ) * ' ' 

1968 $ 90,010.00 $ii8,092.00 53.135? 

1969 $ 88,850.00 Paid f 53,llU.ll ) $213,57U.ll 2U0.375? 

o/s $ 6o,U6o.oo ) 

1970 $109,503.00 Paid $ 72,1415.00 ) * ^ 70a; 

o/s $ 21,h5U.OO ) ^ 93,069.00 

* 1971 * $120,190.00 Paid $ 33,688.32 )*1 ^5 

$l6n,25U.OO o/s $ 30,1403.00 ) ^ ^^'^91.3<e Sept. 

30/71.) 

♦ Earned premium to September 30th 1971 
** Losses to September 30th 1971 

(o/s - Outstanding claims against the City which have not been paid by 
the insurance company, but a reserve has been set up in this 
amount. ) 

RECOMMENDED that the tender submitted by Vancouver Holdings (B.C.) Limited on 
behalf of the Hartford Insurance Company be accepted in accordance with the 
tender submitted. 

Your Board 


RECOMMENDS the foregoing recommendation oi the Supervisor of Property & Insurance 
be adopted. 
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hf. Plate Glass Insurance 

The Supervisor of Property and Insurance reports as follows: 

"The City's Plate Glass Insurance Policy expires on January 1st, 1972. 
This policy is presently serviced by H.A. Roberts Insurance Apencies 
Limited, on behall OL the Royal Insurance Company. The current annual 
premivim was quoted at $10,000.00, and with various additions and 
deletions, is now $10,U57.00. The policy contain? a $50.00 deductible 
clause for each occurrence and consists ol 63 locations as indicated 
on a schedule. 

In accordance with Council's instructions and on the basis of existing 
coverage, tenders for the renewal of this policy were called for and 
opened at a meeting of the Board of Administration on December 6th 1971. 
The following tenders were received and are quoted on the basis of a 
three jrear term. 

H.A. Roberts Insurance Agencies Ltd. - Royal Insurance Company 
Three year premium - $2lj,35U.OO 
Annual - $ 8,118.00 

Macaulay, Nicolls, Maitland Co. Ltd. 

Three year premium - $21, li 30. 00 
Annual - $ 7,500.00 

RECOMMENDED that the tender submitted by f^caulay, Nicolls, Maitland and 
Company Limited on behalf of the Insurance Company ol North America be 
accepted in accordance with the tender submitted." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property & Insurance 
be adopted. 


- Insurance Company ol 
North America 


if> iS- Vt 


FOR ADOPTION SEE PAGE{S)..£^'il^i^ 
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CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 

A Regular meeting of the Council of the City of Vancouver 
vas held on Tuesday, December 21, 1971, in the Council Chamber, at 
approximately 9:30 a.m. 

PRESENT : His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 
Hardwick, Linnell, Phillips, 
Rankin, Sweeney and Wilson 

CLERK TO THE COUNCIL ; D. H. Little. 

PRAYER The proceedings in the Council Chamber were opened 
with prayer offered by the Rev. Dr. George Turpin, 
Civic Chaplain. 

ACKNOWLEDGMENT His Worship the Mayor acknowledged the 

presence in the Council Chamber of students 
from the Prince of Wales Secondary School. 

' IN CAMERA' MEETING 


The Council agreed to an 'In Camera' meeting later this day. 
ADOPTION OF MINUTES 


MOVED by Alderman Linnell, 
SECONDED by Alderman Adams, 

THAT the Minutes of the Regular Council meeting (including 'In 
Camera'), dated December 14, 1971, be adopted. 

- CARRIED. 

COMMITTEE OF THE WHOLE 


^OVED by Alderman Bird, 
SECONDED by Alderman Wilson, 

THAT this Council resolve itself into Committee of the Whole, 
His Worship the Mayor in the Chair. 

- CARRIED. 

UNFINISHED BUSINESS 

Delegation Matters 

It was agreed to defer the following matters pending the hearing 
of delegations later this day: 

(a) Central City Mission: Grant Request Equal to Taxes 

(b) Museums Department Reorganization 


(continued) 
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UNFINISHED BUSINESS (cont'd) 

Plate Glass Insurance 


Further consideration was given to Clause 4 of the Board of 
Administration Report (Property Matters), dated December 10, 1971, 
and the special Board of Administration report dated December 17, 
L971, in regard to Plate Glass Insurance. 

The matter was deferred by Council on December 14, 1971, to 
obtain the December 17 report from the Board of Administration. 

At the previous consideration. Alderman Phillips submitted a 
motion, which is now before the Council for further consideration, 
as follows: 

"MOVED by Alderman Phillijjs, 

THAT the City do not continue to carry this 
class of insurance. " 

Alderman Phillips amended the motion, to now read as follows: 

\10VED by Alderman Phillips, 

THAT the City do not continue to carry this class of insurance, 
and the Director of Finance report back in regard to setting up an 
insurance trust fund. 

- CARRIED. 


BOARD OF ADMINISTRATION AND OTHER REPORTS 

A. Third Crossing of Burrard Inlet 

The Council agreed to consider at this time, in view of the 
communications on the subject, the Board of Administration report, 
dated December 16, 1971, respecting the Third Crossing of Burrard 
Inlet . 

The Board of Administration report of December 16, 1971, reads 
as follows : 


"City Council has directed the Board of Administration to 
submit an Information Report on the status of the Third Cross- 
ing of Burrard Inlet. Itemized bolov are the facts as reported 
to the Board of Administration and the sources of the information 
arc shovn: 

1. The District of Vest Vancouver and the District of North 
Vancouver, and the City of North Vancouver and the City o" 
.Vancouver are in agreement on tJu? f^nneral Crossing alignment 
and hav(! all expressed a preference Cor a tunnel as the niiiin 
Crossing element. 

Council resolutions are available from all four municipal- 
ities. 

The Federal and Provincial Governments have not expressed 
a preCerenc(<. 


. . 2 


(continued) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


Third Crossing of Burrard Inlet (cont'd) 


2. The City of North Vancouver and the District o-f North 
Vancouver Councils have passed resolutions agreeing to parti- 
cipate in the cost-sharing for the Crossing on the basis of the 
formula suggested in the report of Swan ¥ooster/C.B.A. dated 
July, 1970. 

The District of ¥est Vancouver has passed the following 
resolution : 

"It is urged that the necessary cost-sharing 
negotiations between the appropriate levels 
of government be entered into as soon as 
possible to facilitate an early start on 
construction. " 

The City of Vancouver resolved to - 

"advise the Provincial Government that the City 
will undertake to place a money by-law to the 
electors for the distributor functions of the 
approaches in the City in accordance with the 
Consultant's recommendations, subject, however, 
to such distributors being constructed where 
practicable at a time or times to suit the City's 
priorities, and subject also to the necessary 
agreement of all four affected municipalities 
to meet their share of the costs." 

The Honourable Don Jamieson, on November 22, 1971, in a 
Press announcement, stat(;d - 

(a) That the National Harbours Board voi'o prepared 
to pro(!eoil with the Crossing; 

(b) That Mr. V. Rathi I* would be tlu> co-ordinator 
of the ]n"oject; 

(c) That agrei^ment had been i'(>achi^d with the Provincial 
Government with respect to lh(^ $1-^1 million in 
Federal funds being paid to tlu< Pj'ovince in 
settlement of the Federal proportion of the cost 

of the Second Narrows Bridge. 

The Honourable ¥.A.C. Bennett was reported in the Press 
on November 24, 1971 as concurring with the Honourable Don 
Jamieson in respect of the $14 million, is quoted as stating 
that the $14 million in addition to the $27 million provided 
under the Burrard Inlet (Third Crossing) Fund Act would be 
made available for the Third Crossing without any qualifica- 
tions, and the Premie-r has agreed that Mr. V. Rathie act as 
co-ordinator of the project. 

3. The Swan ¥ooster/C .B.A. Burrard Inlet Crossing Report, 
Volume 3, shows a cost apportionment to the City of Vancouver 
for the distributor function for Stage 1 of $12.2 million. 
The Consultants have confirmed that the City of Vancouver 
distributor function can be further staged in accordanc(> with 
the resolution quoted herein and that tliis staging would reduce 
the initial cost estimates from $12.2 million to $3.2 million. 

The City Engineer advises that this modified first stage is 
reasonable from a functional standpoint because the waterfront 
'• distributor primarily serves traffic to and from the east and 
south-east and therefore would be most effectively used when 
Stage 2 east of Seymour Street is built at some ]ater date. 

A drawing is attached to indicate the distributor function 
as originally conceived by the Consultants and to illustrate 
the staging to reduce the initial cost. 

(continued) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 
Third Crossing of Burrard Inlet (cont'd) 

4. The Consultants estimate that the time required to prepare 
working drawings for the approacjies to bo at least eighteen 
months. Construction costs, therefore, would not likely bo 
incurred until late 1973. 

5. The Consultants Report, in indicating the benefits accruing 
to the City due to the 3.0 Alignment approaches, estimates the 
removal of up to 30,000 vehicles per day from the downtown core 
streets by use of this by-pass feature. The foregoing advantage; 
are exclusive of any benefits when the distributor is built. 


Tour Board submit this report for the information of 

Counc il . " 


In connection with this matter, communications were received, 
as follows, requesting, in general, delegations be heard or a 
public hearing be arranged: 

Mr. Bob Douglas, President, West End Community Council; 
Mr. Brahm Wiesman; 

Mr. Harald Weinreich, President, Citizens Council on 

Civic Development; 
Mr. Ian Bain, Director, Public Concerns; 

Mr. Erik Karlsen, Interdisciplinary Transportation Group; 
Mr. Ken Bartesko and Mr. Jerry Jaud, U.B.C. School of 
Architecture ; 

Mrs. Anne Fall for The North Shore Transportation Committee 
Mr. Norman Pearson, Planning Consultant; 

Mr. J. J. Volrich, President, The Electors Action Movement; 
Mr. Terry Simpson, I.B.E.W., Local 213; 

Mr. Henry Elder, Director, Assist. Prof. Bruno B. Freschi, 
Asst. Prof. John Gaitanakis, Assist. Prof. W. W. Wood 
of U.B.C. School of Architecture; 

Mr. Guy Spencer, for Community Planning Assoc. of Canada, 
Greater Vancouver Branch Executive; 

Mr. Bruce Yorke, Citizen's Committee for Public Transit; 

Mr. Mackenzie G. Birrell; 

Mr. Harold O. Hall; 

Mrs. Margaret Chunn, Secretary, Committee of Progressive 
Electors ; 

Mr. Jim Bohlen, Vice-President, The Sierra Club of B.C. 


MOVED by Alderman Linnell, 

THAT all interested parties be heard at a public evening 
meeting, to be held early in January. 


A recorded vote was reques 
follows : 

FOR THE MOTION 
Alderman Hardwick 
Alderman Rankin 
Alderman Linnell 
Alderman Phillips 
Alderman Calder 

(The motion was declared lost.) 


- LOST. 

The record, therefore, is as 

AGAINST THE MOTION 
Alderman Adams 
Alderman Broome 
Alderman Sweeney 
Alderman Wilson 
Alderman Bird 
His Worship the Mayor 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Third Crossing of Burrard Inlet (cont'd) 

MOVED by Alderman Wilson, 

THAT, WHEREAS it is reported that representatives of the Federal 
and Provincial Governments are prepared to commence the Third Crossing 
of Burrard Inlet immediately; 

AND WHEREAS the Swan Wooster/C . B . A , report dated July, 1970, 
estimates the cost of making provision for the distributor from the 
Crossing in Vancouver to be $3.2 million for the first stage; 

THEREFORE BE IT RESOLVED that the City of Vancouver advise the 
Federal Government, the Provincial Government and the North Shore 
municipalities that Vancouver is prepared to participate in the cost- 
sharing for the proposed Third Crossing of Burrard Inlet on the basis 
of the formula suggested in the report of Swan Wooster/C.B .A, dated 
July, 1970, on the understanding that the City of Vancouver's contri- 
bution in the first stage will be limited to provision for the dis- 
tributor function at the North end of the Thurlow tunnel, but not the 
construction of such distributor. 


The following procedure resulted in connection with this 
matter: Alderman Rankin took the position that the motion by Alderman 
Wilson was contrary to the former motion of Council on this subject 
passed on February 16, 1971, and amended by Council on March 2, 1971. 


His Worship the Mayor ruled that Alderman Wilson's motion was 
not contrary. Alderman Rankin challenged the ruling of the Chair. 

The question, therefore, was put as follows: 


On motion, the Chair was sustained by the required majority. 

The motion of Alderman Wilson was put. A recorded vote was 
requested and the record, therefore, is as follows: 


- CARRIED. 


'Shall the Chair be sustained?' 


FOR THE MOTION 


AGAINST THE MOTION 


Alderman Wilson 
Alderman Sweeney 
Alderman Broome 
Alderman Adams 


His Worship the Mayor 
Alderman Bird 


Alderman Linnell 
Alderman Phillips 
Alderman Calder 
Alderman Hardwick 
Alderman Rankin. 


(The motion was declared CARRIED.) 
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Third Crossing of Burrard Inlet (cont'd) 

Before putting Alderman Wilson's motion, it was 
MOVED by Alderman Calder, in amendment , 

THAT the following words be added to Alderman Wilson's 
motion : 

'after the City of Vancouver puts a money by-law 
or plebiscite to the electorate.' 


- LOST. 


A recorded vote was requested and the record, therefore, is as 
follows : 

FOR THE MOTION AGAINST THE MOTION 


Alderman Hardwick 

Alderman Rankin 

Alderman Linnell 

Alderman Calder 

Alderman Phillips 

(The motion was declared LOST.) 
put and CARRIED.) 


Alderman Broome 
Alderman Adams 
Alderman Bird 
His Worship the Mayor 
Alderman Wilson 
Alderman Sweeney 

The motion of Alderman Wilson was 


MOVED by Alderman Hardwick, 

THAT the question of connecting the rapid transit tube to the 
surface and streets of Vancouver, to accommodate bus rapid 
transit, be reported on by the Board of Administration as early as 
possible . 

- CARRIED. 

MOVED by Alderman Adams, 

THAT all correspondence submitted to Council on this subject 
of the Third Crossing of Burrard Inlet be received. 

- CARRIED. 


During this discussion, a short recess was observed. 


Board of Administration 
B . General Report, December 17, 1971 

Works and Utility Matters 

Block 42/52 - Pacific Centre Ltd. Relocation 
Costs - Underground Utilities - Clause 6 

MOVED by Alderman Rankin, 

THAT this clause of the Board of Administration Report (Works 
and Utility Matters), dated December 17, 1971, be not approved. 

- LOST 


(continued) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

General Report, December 17, 1971 (cont'd) 

Works and Utility Matters (cont'd) 

MOVED by Alderman Adams , 

THAT the report of the Board of Administration (Works and 
Utility Matters), dated December 17, 1971, be adopted. 


- CARRIED. 

Social Service and Health Matters 

MOVED by Alderman Sweeney, 

THAT the report of the Board of Administration (Social Service 
and Health Matters), dated December 17, 1971, be adopted. 

- CARRIED. 

Ha rbou r s and Parks Matters 


Park Board : Advance 
Allocation of Capital Funds 
(Clause 1) 

After considering the Board of Administration report (Harbours 
and Parks Matters), dated December 17, 1971, conveying a request 
from the Park Board in regard to advance allocation of capital funds 
respecting New Brighton Park Proposed Replacement Swimming Pool, and 
Lord Byng High School Indoor Swimming Pool, it was 

MOVED by Alderman Phillips, 

THAT approval be given to the following advance allocations of 
capital funds: 

New Brighton Park proposed replacement 

Swimming Pool $2 50,000 

Lord Byng High School indoor 

Swimming Pool $480,000 

subject to the following report of the Director of Finance : 

"The Director of Finance reports that advance allocations 
from Park Board 1971 - 1975 Capital Funds of $250,000 
for the New Brighton Park swimming pool and the $480,000 
for the Lord Byng indoor swimming pool can be covered by 
adjustment of the 1972 and subsequent years' capital 
budget allocations . " 


- CARRIED. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 
Harbours and Parks Matters (continued) 

Lease of Admiralty Reserve 
from Dominion Government 
(Clause 2) 

After considering the request from the Park Board, contained 
in this clause of the Board of Administration report, it was 

MOVED by Alderman Phillips, 

THAT the Council agree to the transfer of the lease of Admiralty 
Reserve to the Vancouver-Fraser Park District for regional park 
purposes, subject to the approval of the Governor General in Council, 
as required, and subject to action as necessary and determined by 
the Corporation Counsel. 

- CARRIED. 


. . 8 


During consideration of the foregoing matters. Alderman Bird took 
the Chair, to relieve His Worship the Mayor to attend to other busi- 
ness . 


Building and Planning Matters 

Grant Request: Hastings- 
Sunrise Action Council 
(Clause 2) 

After considering the grant request of the Hastings-Sunrise 
Action Council and the reports of the Director of Planning and Civic 
Development and the Director of Social Planning/Community Development, 
it was 

MOVED by Alderman Adams , 

THAT this clause be referred back for recommendation from the 
officials . 

- CARRIED. 

Balance of Building and Planning Matters 

MOVED by Alderman Adams , 

THAT Clauses 1 and 4 of the report of the Board of Administra- 
tion (Building and Planning Matters), dated December 17, 1971, be 
adopted, and Clause 3 be received as information. 

- CARRIED. 

(In considering Clause 4, relative to rezoning for the West End 
Community Centre/Senior Citizens' Project, a letter was received 
from the Town Planning Commission, under date of December 20, 1971.) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

General Report, December 17, 1971 (continued) 

Licenses and Claims Matters 

MOVED by Alderman Adams, 

THAT the report of the Board of Administration (Licenses and 
Claims Matters), dated December 17, 1971, be adopted. 
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- CARRIED. 


Finance Matters 


MOVED by Alderman Sweeney 

THAT the report of the Board of Administration (Finance 
Matters), dated December 17, 1971, be adopted. 

- CARRIED. 


C. Property Matters, 
December 17, 1971 

MOVED by Alderman Phillips, 

THAT the report of the Board of Administration (Property 
Matters), dated December 17, 1971, be adopted. 

- CARRIED. 

D. Proposed Senior Citizens' Public Housing 
Project: Kitsilano, South-east Corner 
7th Avenue and Yew Street 

The Board of Administration, under date of December 17, 1971, 
submitted the following report: 


The Director of Planning and Civic Development has submitted a report dated December IC 

1971 from the Technical Planning Board in response to Council's resolution of March 30, 

1971 calling for the location of possible sites in the Kitsilano area, for a senior 
citizens' high-rise project. 

The Technical Planning Board recommends: 

"(1) THAT Council approve Lots 1, 2, 3, 4, and 5, Block 304, District Lot 526, 
as the site for a senior citizens' project to be provided under Section 40 
of the National Housing Act and request the Senior Governments to investi- 
gate this project on the basis that the City would assemble the land for 
sale to the Federal -Provi nci al partnership as in the case of the West End 
(FP 10) Senior Citizens' Project, for the partnership to construct the 
project thereon, in accordance with the RM-3 District Schedule of the 
Zoning and Development By-law. 

Preliminary investigations indicate that costs per unit may be about 
$12,500 for high-rise and $11,700 for a low-rise building and that a 
limit may be placed on the project by the Provincial Government of appro- 
ximately $10,200. Accordingly the Technical Planning Board recommends 
(2) THAT application be made to accept the project on the basis of the approxi- 
mate cost figures prepared. If the project is approved in principle by the 
three levels of novernment, then an investigation be undertaken to include 
an cxaiinnatio:! oi botii high-rise and low-rise construction, to take account 
of both economic and social factors and the effect of the development on 
the surrounding area. 


(continued) 


Regular Council, December 21, 1971 10 

R 5^ ^ 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Proposed Senior Citizens ' Public Housing 
Project: Kitsilano, South-east Corner 
7th Avenue and Yew Street (continued) 

(3) THAT, subject to agreement by the Senior Governments to proceed on the 
above basis, the Supervisor of Property and Insurance be instructed to 
negotiate the purchase of Lots 1, 2, 3, 4, and 5, Block 3p4, District 
Lot 526. 

(4) THAT the Supervisor of Property and Insurance be given authority to assist 
in the rehousing of people displaced because of the proposed development, 
it being noted that the B.C. Housing Comnission gives first priority to 
people displaced by the acquisition and clearance of the reconmended site. 

(5) THAT arrangements be made to allow people with experience in living in 
this type of acconmodation to participate in the planning of the project. 

Your Board RECOMMENDS that the reconmendations of the Technical Planning Board be approved 


MOVED by Alderman Adams, 

That the foregoing report of the Board of Administration be 
adopted . 

- CARRIED. 

E . Park and Ride from the P.N.E. 

The Board of Administration, under date of Deceiriber 15, 1971, 
submitted the following report: 


"The City Engineer reports as follova: 

"On September 28, 1971, Coimcil received a report from the Board 
of Administration on the matter of ©atablishing a Park and Ride service 
from a perimeter parking lot at the P.N.E, to assist in reducing traffic 
volumes into the Central Business District and to relieve downtown parking 
problems. 

Council requested that: 

"(a) Negotiations bo coranenoed to obtain the best parking 

lot in the area to provide an adequate service for the 
parkijig of 300 to 500 cars; 

(b) The prograun be bnsad on a trial period of one yearj 

(c) TL-^ nep!»nn'^i.T d»^t i:'.'' 5? therefore ho worked out for 
report back to Goiuioil." 

In acoci cijiiico vith Council 'e ijietructiona a meeting was held 
\;i';h Kr. U. i:c/.nl;iy, Opoi'n'JrriM I . ■'.rf.,ru-r, B.C. Hydro fuid Mr. J.D. Ronnie, 
Ounoral Mtxnitjw, to ruvj.ew TavI. mifl ^ildo buc service details and 

nerjoi.ic.b') i'or UiO lujo oi"" tlio i'.i'I. L!. Piu-king Lot Kunibor 6 at the cornor of 
V/lv,doruitu'o .Old lUitiolivrfa ytro'.Ui3. Tlio B.C. H.^'di-o arronf.;omontB wore con- 
oludod as follour, however, with ruopoot to tlie P.N, US,, It waa not possible 
to reach a5:.rae.T:uit on the use of their parking lot. 


(continued) 


Regular Council, December 21, 1971 

BOARD OF ADMIITISTRATION AND OTHER REPORTS (cont'd ) 
Park and Ride from the P.N.E. (continued) 


I B.C. HYDRO 

B.C. Hydro report that tliey aro prepared to undertake this senrice 
for a one-year trial period on the following basia: 

1. The parking woiild be flree at tho parking lot. 

2. The servloe would be operated on weekday's with diasal buses 
and ;;o:ild b*j Joined with tho No. 1 Beach nejrvlce. The routing 
in the doiratown nrsa woxTld be via Hastings and Burrard Streets 
in both direotiona. TIwsq Ims'vis would operate non-stop between 
the P,:i.E. lot and l-kiin Stroet. 

3. The 3orvloe in the morning vjitld leave tho P.N.E. lot at 10- 

uiiculo jnt.-irvfila i'rorx appi'c.irJjiitoly 7:30 A.M. to 8:50 A.M. and 
v/ciLid r.::rvi? liobcjn i.'Si<.[ tin-v. rd ±a tho ovotiings nt lO-Biinute 
in I; ^r/-:. Is frcv-.n eppro^il' Le]./ .'4:30 ?.M. to 5:50 P.M. 

The rofjulor 25-cent IoojI faro would bo charged and transfers 
would be insuod and acsconted for passengers wiching to trsmsfer 
to or i'rom tiio buc=ja in the downtovm arec. However, transfers 
wovild not bo valid for passoncers transferring to or from B.C. 
Hydro sorvicea at tho P,N.E. lot. 

5. On tho basla of a I-a— liour ooxvice in the irorning and afternoon, 
a lalrvLurm o.f 600 pannonf^ora d'lily (300 in the morning and 300 
in tho iiCtoxMocn) I'crJld have lo bo oaiTiod to moot B.C. Hydro 
ovJeratAng o^cponuos. Tho ejrtonaion of the seinrice beyond the 
l^'-hou? poiiodfi vould roqulro an additional 40 paosongers in 
oacli ptiriod to bo otaxi&d for each additional half hour of 
morning und ovening soi'/ice. 

6. B.C. Itydro are prepared to operate the service if they are 
oonpensated for their operating losses in the event the 
above TniniTmim number of passengers are not carried. This 
con^nsation would amount to 25 cents per passenger for 
each passenger below this minimum, and would be based on 
the average nvanber of passengers carried during the year 
of operation. Load checks would be taken at regular 
intervals to determine the number of passengers carried. 

7. B.C. Hydro are prepared to provide this service either from 
the lot at Hastings and Windermere or from the lot at Hastings 
and Renfrew. 

8. Should the lot at Hastings and Windermere be selected and be 
unavailable during the P.N.E. period, then it will be neces- 
sary to operate this sairvloe from Kootenay Loop because this 
service is integrated into B.C. Hydro's regular schedules. 

9. If the Windermere lot is unavailable during P.N.E., normal 
operating expenses Hor tho buootj would still bo incurred, and 
B.C. Hydro shull ejqjeot to be coiuponcatod if the average daily 
guarantee of 600 panaongors is not met diuring the period they 
are unable to use the lot. 

10. Since B.C. Hjrdro is providing this service at the request of 
the City, the capital improvement facilities such as road 
paving, sidewalk orossings, and bus shelters would be provided 
by the City and at 01 by cxponue, 

11. The promotion expenses for this service are estimated to be 
|5,000 !ind would be for the account of the City. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 
Park and Ride from the P.N.E. (continued) 

Items 8 end 9 will roeulre further negotiation pending the outcome 
of negotiations with tiie Exlilbitlon Park nanagemont. However, a shift in 
the location of thla sev/loe (if required) during the P.N.E, period, and the 
resulting increase in on-abreet parking around the Kootenay Bus Loop would 
be undesirable, because thia area ia residential and is already short of 
on-sti-eet parklru poi'ticulai ly diu-lii/ic tHo P.N.E. period. 

Tlio revised City costs for providing this service using P.N.E. 
Parking Lot Number 6 are: 

FIXE) COSTS 

(a) Cost of a bus shelter - $ 7,000 

(b) Cost of a sidewalk crossir^ on 
Windei'more Street couth of Hastings 

Street - 1,500 

(c) Cost of pa-rlng for a bus loop in the 

parking lot - 1,000 

(d) Cost of trMTlc elgnala at Windermere/ 

Haotiiiss Stz'Qdts - 6,000 

(e) Initial pronuDtion orrpenncs - 5^000 

Eetiiuatod Capitra Coat - $ 20,500 


OPKRATING COSTS 

(a) Cost of [iuppl/3n,r piu'lclng lot - To be negotiated 
for "frog purkinfT" with P.N.E. 

(b) B.C. Hydro's slated coat in supplying the bus service is 
$150 par day, or appx'oximatoly ^^3,000 per month. The City 
woiild have to compensate B.C. Hydro for the difference 
betuoan t)ils cost and actuiil passencor revenues. 

B.C. I^jrdro report that because of the lead time required to 
lij^jlemsnt a bus service of this size, the P.N.E. Park and Ride trial service 
could not be arranged now until the May, 1972 schedule changes. 

II PACIFIC NATIONAL EXHIBITION 

The Park and Ride scheme was discussed first with Mr. J.D. Rennle, 
General Manager, P.N.E. Mr. Ronnie took the matter up with the P.N.E. Gates 
and Traffic Committee. The Committee was informed that 'City Council are 
unanimous In their decision to Implement a system whereby people could park 
their oars on the Parks Board lot across from the Forum or on P.N.E. property 
and conmiute by bus to the downtown oaction. Soveral P.N.E. lots were dis- 
cussed but the prefencod area is the Windermere lot south of Hastings and 
east of Wlndermore. (Tho City) propose to implement this system on a five 
doy per week - 52 weeks por year trial basis and wish an assessed cost from 
P.N.E. for area provided. • 

The Committee expressed oonoem regarding the proposed location 
In relation to the of foot it would have on P.N.E. traffic as this particular 
location is already a heavy traffic area. After dlaoixaslon, the Gates and 
Traffic Committee paasod the following resolution: 

'That while this Committee agrees with tho concept of trying 
a Park and Ride system to assist in solving tho downtown 
parking problems, it is their suggestion that City CJouncil 
may wish to reconsider the location of the parking area in 
light of the recent Kelly report which deals with the entire 
Lower Mainland transit picture and this would place such a 
staging area further ftrom the City centre than East Hastings, ' 

This resolution has been endorsed by the P.N.E. Board of Directors. 

(continued) 
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Park and Ride from the P.N.E. (continued) 


III BASIS FOR KELLY REPORT PARK AM) RIDE LOCATIONS 

Regarding the sviggestion by the P.N.E. Gates and Traffic Committee 
concerning the location of the parking area. It should be pointed out that 
the "Kelly" report doals only brlofly with the Park and Ride concept, man- 
tlonlng some possible locations In conjunction with a projected regional 
"fastbus" service. 

These Park and Ride locations. I.e. In North Vancoxiver, 
MalUardvllle and Port Coqultlam are conceptual only. No detailed study 
was made of any particular site, and the concept Itself Is feasible only as 
an adjunct to a greatly expanded regional express bus system* 

While the P.N.E. may not be Ideally situated for perimeter parking 
in a future regional transportation system, it does, at the present time, 
fulfill many of the Important criteria for a Park and Ride application, i.e.: 

1. Location on a main corridor of travel to the Central 
Business Diotrlct. 

2. Ample parking with easy access to a major street. 

3. Frequent nearby transit service. 

In vlow of the proposals that Greater Vancouver Regional District 
aaausie a ro^-^ionol tranaportation function, the ©xporlmontal nature of this 
proposed trlfil Park tmd Ride Borvloe from the P.N.E. should be eniphasizod, 
Tho reaults of thia cr-rporimont ahould be very holpful in anaessinj, modify- 
inj; or irrplc ranting tho Park and Rldo proposals of the Kelly report. 

Coimcil has already Indicated a desire to proceed with a trial 
Park and Ride from the P.N.E. Since it has so far not been possible 
to oonQ>lete negotiations with the Exhibition Park managemant on the oost 
and terms of use for P.N.E. Parking Lot Number 6, Council may wish to 
pxnrsue these negotiations at the Council level." 

Tour Board submits the matter to Coimoil far Consideration." 


Consideration was given to a motion by Alderman Phillips, 
presented at the last meeting as a Notice. However, this par- 
ticular motion was not proceeded with. 

After due consideration, it was 


MOVED by Alderman Phillips, 

THAT the City Council restate its position to establish a Park 
and Ride facility at the P.N.E. as soon as possible, particularly on 
P.N.E. Parking Lot No. 6. 

FURTHER, that a committee be appointed by His Worship the Mayor 
to negotiate, for report, the whole matter further with the P.N.E. 
Executive Committee and the B.C. Hydro, with a view to completing 
negotiations by the end of January, 1972. 

- CARRIED. 


(continued) 
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Park and Ride from the P.N.E. (continued) 

MOVED by Alderman Rankin, in amendment , 

THAT the Council ask the P.N.E. for a decision on Council's 
"Park and Ride" proposal by January 15, 1972. 

- LOST. 

(The motion of Alderman Phillips was put and carried.) 

F. Expropriation for West End Community Centre/ 
Senior Citizens' Project 

The Board of Administration, under date of December 15, 1971, 
submitted the following report: 

"The Sup>ervisor of Property asid Insurance reports as follows :- 

•On April 6th, 1971, City Council approved a report of the 
Board of Administration dated March 15th, 1971, authorizing 
the Supervisor of Property and Insur^mce to acquire the balance 
of private properties required for the West End Community Centre 
and Senior Citizens' Housing Project, 

Negotiations have proceeded with the respective owners with a 
view to completing all acquisitions in March, 1972. Seven 
properties have been acquired to date. With respect to 
the remaining eight ownerships negotiations are stalemated. 
Independent appraisals have been called for, however, four of 
these owners have refused to allow the appraisers to inspect 
their property. 

The eight remaining properties to be acquired are listed 
following:- 


Lot 

6 except the E 

22 ft., 

Block 

57, 

D.L. 

185 

- 1676 

Haro St 

• 

Lot 

7 except the N 

91 ft.. 

BlocH 

57, 

D.L. 

185 

- 876 

Bidwoll 

St. 

Lots 22 and 23, 


Block 

57, 

D.L. 

185 

- 920 

Bidwell 

St. 

Lot 

24 W U, 


Block 

57, 

D.L. 

185 

- 1663 

Barclay 

St. 

Lot 

24 E 'i, 


Block 

57, 

D.L. 

185 

- 1657 

Barclay 

St. 

Lot 

25 W \, 


Block 

57, 

D.L. 

105 

- 1649 

Bare 1 ay 

St. 

Lot 

25 E hf 


Block 

57, 

D.L. 

185 

- 1643 

Barclay 

St. 

Lot 

26 W 


Block 

57, 

D.L. 

185 

- 1635 

Barclay 

St. 

The 

City Solicitor 

has been 

consulted. 

In 

view 

of the 

stalemated 


negotiations and in order to facilitate acquisition, he considers 
it advisable to proceed with cxprojjriat ion . This action will 
not preclude the continuance of negotiations. 

RECOMMENDED 

(a) That since the City has failed to come to an agreeiiwMit 
with the owners and that certain owners have refused 
entry to independent appraisers, that the Corporation 
Counsel be authorized to cxproj>riate the aliovo properties 
in accordance with the resolutions for that purpose 
submitted under "Motions". 

(b) That Mr. C. E. Morris be appointed as the City's nominee 
to the Board of Arbitration to be constituted to determine 
the 2anount payable to the owners by reason of said ex- 
propriation . ' 


(continued) 
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Expropriation for West End Community Centre/ 
Senior Citizens' Project (continued) 

Your Board 

RECOyiMENDS that the foregoing recommendations of the Supervisor of 
Property and Insurance be adopted." 

MOVED by Alderman Sweeney, 

THAT the foregoing report of the Board of Administration be 
adopted . 

- CARRIED. 


G. Strathcona Rehabilitation Project 

Pre-Agreement Costs Incurred by the 
Strathcona Property Owners' and the 
Tenants' Association (SPOTA) 

The Board of Administration, under date of December 13, 1971, 
submitted the following report: 

"The Assistant Director, Civic pevelopment in his capacity as 
Chairman of the Strathcona Rehabilitation Project, reports as 
follows: 

"At its meeting on April 21st, 1971, the Strathcona Working 
Committee passed the following resolution: 

•RECOMMENDED that the City and the senior govern- 
ments approve payments to the Consultants for any 
advice they have given SPOTA from the date of 
receipt of the final report to the signing of 
the agreements for implementation up to a maximum 
of $2,500, and that this be charged to the scheme 
preparation ' 

It was intended by this recommendation to provide SPOTA, as 
well as the other members of the Committee, with assistance in 
developing the details of the operation of the Strathcona 
Rehabilitation Project. The work of the Consultants to SPOTA 
has made a significant contribution to the preparation of the 
Agreement and it was for this reason that the other members of 
the Committee supported the request from SPOTA for assistance. 
The costs are shareable with the Senior Governments, the City 
paying 25%. Funds are already available for this under the 
Urban Renewal "Scheme Preparation" account and the ajnount of 
the City's share is $625. The Provincial and Federal Govern- 
ments have already agreed to the recommendation but under the 
Agreement, payment of their share must await the approval of 
the City's share. 

Ant icip.-xt ing Council approval of the recommendation of the 
Committee, SPOTA used consultants and incurred a total 
cost of $2,645.46 made up as follows: 


•John Chislctt $ 234.00 
David Spearing, Architect , (Birm- 

ing and Wood) 731.00 

Birmingham and Wood 108.46 
Michael Harcourt (Low, Frasor 

& JLarcourt, Barristers ^ Solicitors) 1,300.00 

Joseph Y. Wai, Architect 272.00 

$2,645. 46 


5^^ 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued ) 

Strathcona Rehabilitation Project 
Pre-Agreement Costs Incurred by the 
Strathcona Property Owners ' and the 
Tenants' Association (SPOTA) - cont'd 

^he first two costs were included in a report from the Director 
of Social PlanninfT/Community Development dated July 8th, 1071 
(concerned mainly with pre-contract costs). On August 31, 1971, 
a motion to pay a sum includin}:^ the amount of $965 which was put 
forward at that time as a "post-contract" cost and which was 
made up of the only costs which had been billed at that time was 
lost. An extract of Council Minutes of August 31, 1971, is 
circulat€5d for information. 

The present request is not related in any way to the contract 
with Birmingham and Wood and it is suggested that Council may 
wish to consider this decision. 

It is suggested that in any event the total obligation assumed 
by the partnership should not exceed the $2,500 recommended by 
the Committee. 

Accordingly it is RECOMMENDED THAT: 

1. Council consider payment to SPOTA of the City's 25% share 
of $965 being the first two items on the list of fees. 

2. If (1) above is approved. Council approve a total payment 
of $625 as the City's 25% share of the $2,500 reconmcnded 
by the Strathcona Working Committee in April, 1971 thus 
providing for the payment of $2,500 to SPOTA to bo charged 
75% to the senior governments and 25% to the City under 
account code 5866/402 (Urban Renewal Projects). 

3. If (1) is not approved. Council approve payment to SPOTA of 
$420 as the City's 25% share of $1,680 (being the total 
fees incurred by SPOTA, less $965), thus providing for the 
payment of $1,680 to SPOTA to be charged 75% to the senior 
governments and 25% to the City to be charged to account 
code 5866/402 (Urban Renewal Projects) . ' 


Your Board submits the recommendations of the Strathcona Working 
Committee for the consideration of Council. 

Whatever Council's decision may be your Board RECOMMENDS that 
Council^ inform the two senior governments and SPOTA that the 
City of Vancouver is not prepared to approve any expenditures 
which do not have the City's prior consent. 


MOVED by Alderman Adams, 

THAT no further action be taken with regard to these payments. 

- CARRIED. 


The Council recessed at approximately 12:00 noon, to reconvene 
in open session at approximately 2:00 p.m. 
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The Council reconvened in open session in the Council Chamber 
at approximately 2:00 P.M., still in Committee of the Whole, His 
Worship the Mayor in the Chair, and the following members present: 

PRESENT : His Worship the Mayor 

Aldermen Adams, Bird. Broome, Calder, 
Hardwick, Linnell, Phillips, 
Rankin, Sweeney and Wilson 


COMMUNICATIONS OR PETITIONS 

1 . Appointment of Deputy Mayor 
Quarter commencing January 1, 1972 

MOVED by Aid. Adams, 

THAT, pursuant to recommendation of His Worship the Mayor, 
Alderman Broome be appointed Deputy Mayor for the quarter 
commencing January 1, 1972. 

- CARRIED 

UNFINISHED BUSINESS (cont'd ) 

2. Grant Equal to Taxes: 

Clubs operated by Central City Mission 

The Board of Administration, under date of November 19, 1971, 
submitted a report of the Directpr of Social Planning/Community 
Development as a result of a further application by the Central 
City Mission for a grant equal to the taxes in respect of two 
youth homes owned by service clubs and operated by the Mission. 

The Executive Director for the Mission appeared and submitted 
a brief dated December 2, 1971, in explanation of their position 
and in support of the application. 

MOVED by Aid. Rankin, 

THAT a grant equal to the taxes on these two youth homes, 
operated by Central City Mission, be approved. 

- LOST 


3. Museums Department: 
Reorganization 

Consideration was given to the Board of Administration 
report dated October 29, 1971, respecting reorganization: 
Museums Department and Board of Administration report dated 
December 15, 1971, submitting report of the Acting Director of 
Personnel Services. 

Letters and delegations were received as follows, expressing 
various views: 

Community Arts Council of Vancouver 
(Mr. R. Flitton) 

Junior League of Vancouver 
(Mrs. John A. Pearkos) 

Vancouver Museums and Planetarium Association 
(Mrs. Glen Hyatt, Jr.) 

Greater Vancouver Civic Museum and 

Planetarium Board (Mr. F.R. Whittick, Chairman) 
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UNFINISHED BUSINESS (cont'd) 

Museums Department: 
Reorganization (cont'd) 

A communication from the Municipal and Regional Employees' 
Union was noted, asking deferment to hear their delegation at a 
later date. 

After a full consideration, it was, 

MOVED by Aid. Phillips, 
THAT, 

(a) the Council turn over the Museums operation to the 
Vancouver Museums and Planetarium Association, effective April 1, 
1972; 

(b) all assets (including artifacts) remain or become the 
property of the City; 

(c) the Council recommend to the 1972 Council that a grant 
to this Association for the period April 1, 1972 to December 31, 
1972, at the annual rate of $500,000, be approved, less the 
amount of the salary of the Museums Manager as of the date of the 
appointment of their Director. 

(d) the said Association be authorized to advertise 
immediately for a 'Director'; the position of Manager to be 
abolished and the position of 'Director' to be established on 
the effective date of the appointment of the 'Director'; 

(e) as early as possible, and preferably within two weeks, 
a delegation from the Union be heard by Council if the Union so 
wishes ; 

(f) the Board of Administration commence all necessary 
negotiations forthwith. 


(g) operation of the Museums to the date of takeover be to 
the satisfaction of the Board of Administration; 

(h) agreement be drawn up in due course with the said 
Association, satisfactory to the Board of Administration and the 
Corporation Counsel; 

(i) in view of the foregoing action, the resolution of the 
Greater Vancouver Civic Museums and Planetarium Board in regard 
to its abolition, referred to this day by the Chairman, be 
concurred in and the Corporation Counsel, therefore, instructed 
to prepare for Council consideration, the required amending 
By-law as necessary; 

( j ) His Worship the Mayor, on behalf of the Council, 
express appreciation for the services rendered by the said 
Board . 

- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

H. Development Permit Application re 
Warehouse, 816 West 7th Avenue 
Fairview Slopes 


The Board of Administration, under date of December 20, 1971, 
submitted a report from the Director of Planning and Civic Develop- 
ment in respect of development permit application for a warehouse 
at 816 West 7th Avenue in the Fairview Slopes area. 

Mr. Jon Petrie appeared and submitted a brief opposing the 
application and advised he had authority to speak for the 
President of the Fairview Slopes Ratepayers Association. 

MOVED by Aid. Rankin, 

THAT this matter be deferred until the Council receiveis a 
Report Reference from the Director of Planning and Civic 
Development . 

- CARRIED 


The Council recessed at approximately 3:45 P.M. following 
which an 'In Camera' meeting was held and the Council reconvened 
in open session, at approximately 4:10 P.M. 


BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

I . Development of Blood and Tropnce Alleys 

The Board of Administration, under date of December 17, 1971, 
submitted the following report: 

'Vour Board submit the attached report of the City Engineer and 
the Director of Planning and Civic Development re Development 
of Blood and Trounce Alleys. 

Your Board endorse recommendations (3) and (k) of the joint 
report, although it might have been preferable to know the 
degree of restriction of access to the lane before design 
commenced . 

With regard to (l) and (2), the Director of Planning and Civic 
Development makes certain recommendations, but these are not 
endorsed by your Board. 

When Council approved Phase 1, Project I, i.e. Maple Tree Square, 
the resolution contained these words: 

"the remaining phases to be reviewed by the Council 
in relation to demands made on it by other areas 
of the City." 

The known programme to dnte, and within tho Fivo-Year Plan, is 
as follows: 

Item Total Cost Cost Shi\riii<T 

City Proportv 
Own er s 


Phase 1 Maple Tree Square $ 231,100 * $231,000 Nil 

Phase 2 Water, Alexander, 299,600 ** 

Powell & Carrall Streets 


Renovation of Pioneer 30,000 ** 

Place 


cont 'd 
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Trounce Alleys (cont'd) 
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Phase 3 


Blood & 
Trounce 
Alleys 
( portions ) 


Has tings 
Street - 
2 Blocks 
only 


Water, Alexander, 
Powell & Carrall Streets 


Blood Alley Purchase 
Undergroundi ng of Hydro 
and Telephone 
Improvement Blood Alley 
Portion Trounce Alley 


$ 
$ 


$ 
$ 


363,ifOO 

** 

92if , 100 


60,000 

♦ * 

35,000 

* * 

60,000 

* * 

30,000 

* * 

185,000 


17^,000 

* * 


$1,283,100 


* Excludes undergrounding cost paid by Utility Companies. 
** Distribution of cost remains to be determined. 

The foregoing represents only part of the total beautif ication 
programme which includes the remainder of Gastown (see Note), 
Chinatown, Broadway, Granville Street, etc., for which towards 
this total programme the following funds are available at this 
time . 


1971-75 Five-Year Plan 

1970 Supplemental Capital Programme 

Urban Renewal Funds transferred 
(for purchase of Blood Alley) 

Federal-Provincial Funds towards 
Maple Tree Square 


$ 700,000 
if25,000 
60,000 

70,000 

$1,255,000 


The current position suggests that careful consideration is 
necessary before Council embark on a policy of carrying out 
these works on a basis other than Local Improvement. Page 3 
of the report of the City Engineer and the Director of Planning 
and Civic Development gives the alternatives. 

If it is Council's decision to proceed on a Local Improvement 
basis, the following additional questions remain. 

1. Usual Local Improvement (City - 20%), or 
Special Beautif ication system (City - 33/^)? 

2. Is Blood Alley improvement to be paid for 
•at large* or part of the Local Improvement? 

3. Is there to be a charge against the New Fountain 
and Stanley Hotels? 

Are under^^rounding charges to be included if not 
met by B. C. Hydro & Power Authority and B. C. 
Telephone Company? 


Your Board submit the foregoing report for the CONSIDERATION 
of Council. 

cont * a 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Development of Blood and 
Trounce Alleys (cont'd) 

The recommendations of the officials, in their report of 
November 23, 1971, and referred to in the above Board of Adminis- 
tration report, are set out as follows: 

" If Council wishes to proceed with a beautif ication program for 
Blood and Trounce Alleys, than the following recommendations are offered: 

1. Council approve, in principle, the formal beautif ication of Blood 

and Trounce Alley properties and choose one of the alternatives listed 
under "COSTS " above. 

Further, that negotiations with B.C. Hydro and the B.C. Telephone 
Company be pursued to obtain the early undergrounding or relocation 
of utilities at minimum cost to the City if (a) is chosen. 

2. Council select one of the above four coat sharing alternatives listed 
under COST SHARING ALTERNATIVES ". Funds allocated for beautif ication 
projects in the 1971-1975 Five Year Plan would be used for the City's 
share of coats, if any. 

3. Instruct the Director of Planning and City Engineer to report back on 
the selection of consultants to undertake a conceptual design for 
the beautif ication of Blood Alley and Trounce Alley properties at a 
coat of approximately $2,100. 

4. Instruct the City Engineer in conjunction with the Director of Planning 
to report back on restricted access for vehicular loading and unloading 
that will be n«cessary within the re-orientation of Trounce Alley and 
Blood Alley towards pedestrian use at peak pedestrian times." 

(a copy of the officials' report is on file in the City Clerk's 
Office) 

In connection with this matter, a communication was received 
from the Chairman of the Historic Area Advisory Board forwarding 
a resolution endorsing implementation of the beautif ication of 
Blood and Trounce Alleys with utilities underground (i.e. $125,000), 
the cost to be borne by the City. A communication was noted 
from the Town Planning Commission dated December 3, 1971 , 
suggesting decision be deferred on the matter until an oppor- 
tunity for study has been given. 

MOVED by Aid. Phillips, 

THAT the above recommendations 3 and 4 in the officials' 
report dated November 23, 1971, be approved and recommendations 
1 and 2 be referred to the Standing Committee on Planning and 
Development to meet with the Town Planning Commission represent- 
atives and the appropriate City officials for further consideration, 
within a months time. 

- CARRIED 

J. Internal Audit Division: 

Request for Additional Staff 

The Board of Administration, under date of December 7, 1971, 
submitted a report of the Director of Finance setting out in 
detail the need for an additional Audit Clerk. The following is 
extracted therefrom: 


cont 'd . . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Internal Audit Division: 
Request for Additional Staff (cont'd ) 

" ReQuirwaent 

The requirement is for additional staff to cover the 1400 hours increased 
workload of the Division, The average annual working hours per staff meniber is 
1630 hours excluding holidays and vacation. Therefore, the addition of one audit 
clerk would be sufficient to cover the increased workload. The additional clerk 
would be used firstly to improve the late completion date situation and secondly to 
cope with the increased workload and re-establishing acceptable audit standards. 
Any excess of time would be utilized in expansion of audits whera it would be most 
beneficial to the City, in terms of effective audit coverage and adequate internal 
control. 

Recommendation 

An additional Audit Clerk II position, subject to classification by the 
Director of Personnel Services, be authorized effective January 1, 1972 at a cost 
of $7700 (1971 rates including fringe benefits) to be included in 1972 budget for 
the Internal Audit Division. " 

Your Bbard recommends approval of the recommendation of the 
Director of Finance. 

MOVED by Aid. Sweeney, 

THAT the foregoing recommendation be approved. 

- CARRIED 

K. Taylor Manor: 

Staff Organization 

The Board of Administration, under date of December 16, 1971, 
submitted the following report: 

Tha Diractor of Welfare and Rehabilitation reports as 
f ol lows t ' 

"On October 19th, 1971, City Council adopted my recommen- 
dations relative to the staff organization of Taylor Manor 
which provided for the establishment of two new positions, 
an Institutional Service Worker and a Rest Home Attendant 
(increasing the staff complement to 14 positions), and 
requested that the Director of Personnel Services report on 
the classification of the Assistant Superintendent and the 
Rest Home Attendant II positions. Further to these items, 
I have advised the Acting Director of Personnel Services 
that in order to provide adequate supervisory coverage for 
specified shifts, an additional Assistant Superintendent's 
position will be required. However, rather than increasing 
the total staff establishment further, I have recommended 
that Mr. W. Hood (Rest Home Attendant II) be assigned 
additional duties and responsibilities at the Assistant 
Superintendent level. With regard to necessary supervision 
and care of residents on an around the clock basis, the 
Superintendent and the two Assistants will cover the day 
and afternoon shifts and a Rest Home Attendant II (e.g. 
Practical Nurse) will be assigned to the evening shift. In 
summary, the staff complement would appear as follows t 
(not including casual staff) 



cont 'd 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont 'd ) 
Taylor Manor: 

Staff Organization (cont'd ) 

1 Superintendent 

2 Assistant Superintendents 
1 Rest Home Attendant II 

3 Rest Home Attendant I's 

3 Institutional Service Workers 

1 Building Service Worker I 

1 Cook I 

1 Rest Home Attendant II ) New Positions 


1 Institutional Service Worker^ Report of 

. ) A. Dir . of 

Personnel Serv 


14 Permanent Positions 


The additional cost, as reported to Council earlier, 
will be charged to the present per diem rate. 


The Acting Director of Personnel Services reports as 
f ol lows : 

'City Council on October 19th, 1971 adopted the Director 
of Welfare and Rehabilitation's report entitled "Taylor 
Manor - Staff Organization" which contained the recommen- 
dations that: (1) Two new positions be established, and 

(2) that the claasi f ications of the Assistant Superinten- 
dent and Rest Home Attendant II be reviewed. Accordingly, 
I report as follows: 

( 1 ) Two New Positions 

(a ) Rest Homo Attendant II 

The incumbent of this position will be primarily respon- 
sible for providing practical nursing services required 
by residents and for performing a variety of cleaning 
tasks. In accordance with the recommendation of the 
Director of Welfare and Rehabilitation, the incumbent 
selected for this position will be assigned to the evening 
shift. 

This is work at the Rest Home Attendant II level and I 
recommend that it be so classified effective when adopted. 

(b) Institutional Servico Worker 

The incumbent of this position will be responsible for 
performing a variety of tasks related to food service and 
cleaning. The propostsd duties and responsibilities are 
comparable to those performed by the three existing Indus- 
trial Service Workers at Taylor Manor, and I therefore 
recommend that it be so classified effective when adopted. 

(2) One Position, "Assistant Superintendent - Home for 
the Aged" (Vacant) 

The Director of Welfare and Rehabilitation has advised me 
that he plans to upgrade the level of responsibility of 
this position. In general, he proposes that the Assistant 
Superintendent assume a more active role in the day to day 
management of the Home under the Superintendent's guidance. 


cont 'd . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


Taylor Manor: 

Staff Organization (cont'd) 


The incumbent will work specified shifts and for certain 
shifts will be effectively in-charge of the operation. 
Responsibilities will include, for example, supervising 
the routine care provided to residents and specifically 
providing bedside nursing care for female residents, organ- 
izing the evening diversional and recreational program, 
and supervising the preparation of the evening meal. It 
is preferred that this position be filled by a female. 

Based on the increase in responsibility which has been 
generally outlined above, I recommend that this position 
be reclassified from Pay Grade 14 ($491-585) to Pay Grade 
16 ($616-643, effective range under Personnel Regulation 
160-l(a)(2) ) plus appropriate shift differential. Class 
Specification No. 603, "Assistant Superintendent - Home 
for the Aged" has been appropriately revised, including 
an increase in the minimum qualifications required. 

(2) Two Positions - "Rest Home Attendant II" (Messrs. 
W. Hood and R. Franklin) 


(a) The Director of Welfare anc^ Rehabilitation has further 
proposed that the responsibilities of the Rest Home Atten- 
dant II presently on the day shift (occupied by Mr. W. 
Hood) 'be increased to provide greater assistance to the 
Superintendent. 

Working assigned shifts, Mr. Hopd will assist the Super- 
intendent in the supervision of personal and nursing 
care to residents and will be specifically responsible 
for nursing procedures relating to the male residents. 
In addition, he will be responsible for the maintenance 
requirements of the Home including the maintenance and 
operation of the furnace (requires "n" Class Heating 
Certificate) and will supervise the ordering and inventory of 
required supplies. 

This is work at the Assistant Superintendent - Home for 
the Aged level. Pay Grade 16 ($616-643), plus appropriate 
shift differential, and I recommend that it be so classi- 
fied. This reclassification has necessitated the intro- 
duction of additional modification to the class specification. 

(b) No change in duties or responsibilities for the Rest 
Home Attendant II position on the afternoon shift, presently 
filled by Mr. R. Franklin, has been proposed. The incum- 
bent is currently performing duties which are within the 
confines of the class specification for Rest Home Attendant 
II, and I therefore recommend no change in salary or 
classification at this time. The administrative changes 
which are being introduced at Taylor Manor may eventually 
affect this position; therefore I will review it again in 
six months time. 


The estimated recurring annual cost of the proposed reclassi- 
fications determined by the increase in the mid step in the 
pay range at 1971 2nd half rates and including fringe bene- 
fits at 10% will be $1,530. 

The Comptroller of Accounts reports that the additional 
funds, estimated at $75.00 for the remainder of 1971 (1 
month) are available wtihin the 1971 Departmental Budget. 

This report has been discussed with the Director of Welfare 
and Rehabilitation, the Administrative Analyst and the 
Business Manager, Municipal and Regional Employees Union, 
all of whom concur herein.' 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 
Taylor Manor: 

Staff Organization (cont'd) 

SUMMARY 


Incumbent 


Present 

CI as si fi cation 


Pr opo sed 
Classification 


Effective 
Date 


One NEW 
Po s i ti on 


Institutional When 
Service Worker Adopted 
P.G. 8($382-451) 


One NEW 
Position 


Rest Home 
Attendant II 
P.G. 15($517- 
616 , includes 
consideration 
for shift work) 


When 
Adopted 


Vacant 


Asst. Superinten- 
dent-Home for the 
Aged 

P.G. 14($491-585) 


Asst. Superin- When 
tendent-Home Adopted 
for the Aged 
P.G. 16 ($616-643)* 
Plus appropriate 
shift differential 


W. Hood 


Rest Home Attendant 
II 

P.G. 15 ($517-616) , 
includes consider- 
ation for shift 
wor k 


Asst. Superinten- When 
dent-Home for Adopted 
the Aged 

P.G. 16 ($616-643) * 
Plus appropriate 
shift differential 


R. Franklin 


Rest Home Attendant 
1 1 

P.G. 15($517-61fO 
includes consider- 
ation for shift 
work 


NO ClIANGK 


1971 2nd half rates 


YOUR BOARD 


RECOMMENDS 


Effective Range under Personnel 
Regulation 160-1 (a) (2) 


that the foregoing recommendations of the 
Director of Welfare and Rehabilitation and 
the Acting Director of Personnel Services 
be adopted 


MOVED by Aid. Hardwick, 

THAT the foregoing recommendation of the Board of Adminis- 
tration be approved. 


- CARRIED 


s 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont 'd ) 

L . Elderly Citizens' Housing Aid Act 

The Board of Administration, under date of December 17, 
1971, submitted the following report: 

" The Director of Planning and Civic Development reports as 
follows : 

"On November 9th, 1071, the Director of Planning and Civic 
Development reported on housing for senior citizens and 
advised at that time 'Budget money lor the one-third grant 

for 1971 has already been allocated '. This information 

was based on discussions held with senior citizens' groups 
who reported that they were delayed because they were not 
as yet able to secure grants. 

On November 16th, 1971, City Council resolved: 

'THAT the Provincial Government be requested to 
advance funds out of its 1972 budget for senior 
citizens' housing under the Elderly Citizens 
Housing Aid Act. ' 

His Worship the Mayor wrote to the Provincial Secretary (copy 
attached) and received a reply dated December 10th, noting 
that ample funds are still available. A copy of the letter 
from the Honourable Wesley D. Black is attached. 

It is RECOMMENDED that His Worship the Mayor thank the Honourable 
W. D. Black and further, that a copy of the letter from the 
Provincial Secretary be circulated to all the senior citizens' 
groups who have requested aid, to advise them of the above 
fact . " 

Your Board RECOMMENDS that the report of the Director of Planning 
and Civic Development be approved," 

MOVED by Aid. Bird, 

THAT the foregoing recommendation of the Board of Adminis- 
tration be approved. 

- CARRIED 

M. Park Board: Riley Park Community Hall 

Extension and Queen Elizabeth Park Restaurant 

The Board of Administration, under date of December 17, 
1971, submitted the following report: 

" Your Board submits the following requests from the Board of Parks and Public 
Recreation. 

1. "Opening of Bids - Riley Park Community Hall Extension 

"Seven bids were received with the low basic bid of Pacific Coast Construction 
Co. Ltd. in the amount of $224,466 and a separate price of $17,140 for an 
additional activity room. 

"It was regularly moved and seconded, 

"RESOLVED: That the bids be referred to the Superintendent and, providing 
the low bid Is within the funds available, that City Council 
be requested to award the contract on behalf of the Board as 
soon as possible. 

Carried. " 


cont *d 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Riley Park Co mmunity Hall Extension 

and Queen Elizabeth Park Restaurant (cont'd) 

Will you please request City Council to award a contract on behalf of the Board 
as soon as possible In the amount of $241,606 to the Pacific Coast Construction 
Co. Ltd. 

Capital funds are provided for this contract in the Board's Five Year Plan Capital 
funds allocation. In addition, to the contract amount, funds are available for 
architect and consulting fees, furnishings and equipment, etc. " 

The Director of Finance reports that in 1971 Council approved an advance 
allocation of Parks Capital Funds of $275,000 for the Riley Park Community Hall. 


2. "Bids - Queen Elizabeth Park Restaurant 

"It was reported that the architect has negotiated with the low bidde r to 
reduce the cost of the project from the original low bid, of four bids, 
of $364,977 to approximately $340,000, plus architect and consulting fees 
of approximately $27,000. 

"After discussion, it was regularly moved ^nd seconded, 

"RESOLVED: That City Council be requested to enter a contract on behalf of 
the Board with the low bidder International Construction Co. 
Ltd. in an amount not to exceed $340,000. 

- Carried. " 

Will you please request City Council to award a contract to International Construction 
Co. Ltd. on behalf of the Board in an amount not to exceed $340,000 as soon as possible. 
The architect is negotiating the exact contract figure and should have the amount 
settled '/ithln the next few days. Funds are available for the project in the Board's 
Five Ye.ir Plan Capital funds account and from net profit from 1971 and anticipated 
1972 inccne operations. 

The Board has agreed to accept a five year renewable lease proposal from Mr. H. Bollman 
in the < -ount of a guaranteed n!toual rental of $30,295 and, in addition, an amount of 
8.1Z of gross sales in excess of $375,000 and 10% of gross sales in excess of $500,000 
per annum. 

Mr. Bollman will be responsible for approximately $150,000 of furnishings and 
equipment to be provided in the restaurant and gift shop. 

The Board is anxious that this project proceed rapidly in order to complete it 
for opening as early as possible next summer. " 

The Director of Finance reports that Council previously approved an allocation 
of $300,000 from Parks Development Capital Funds in 1971 for the construction of 
the Queen Elizabeth Park Restaurant. The construction contract of $340,000 plus 
the $27,000 for architect and consulting fees, as noted in the Parks Board report, 
amounts to $367,000 and will therefore require an advance allocation of $67,000 
from the 1972 Parks Development Capital Funds, not from anticipated net profits 
from income operations in 1971 and 1972 as suggested in the Parks Board report. 
The Parks Board Superintendent concurs with the change re source of the additional 
$67,000 required. 

Your Board submits for Council consideration: 

(a) award a contract on behalf of the Parks Board to the Pacific Coast 
Construction Co. Ltd. in the amount of $241,606 for Riley Park 
Community Hall Extension. 

(b) award a contract on behalf of the Parks Board to International Construction 
Co. Ltd. in an amount not to exceed $340,000 for Queen Elizabeth 

Park Restaurant. 

(c) an advance allocation of $67,000 from the 1972 Parks Development 
Capital Funds. " 


cont 'd . , . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Riley Park Conununity Hall Extension 

and Queen Elizabeth Park Restaurant (cont 'd ) 

MOVED by Aid, Phillips, 

THAT the Council approve a contract to the Pacific Coast 
Construction Co. Ltd., on behalf of the Park Board, in the amount 
of $241,606 for construction of the Riley Park Community Hall 
extension; the contract to be satisfactory to the Corporation 
Counsel . 

- CARRIED 

MOVED by Aid. Rankin, 

THAT with respect to a contract for the construction of the 
proposed Queen Elizabeth Park restaurant, no action be taken 
on this matter for the time being, and the Park Board be invited 
to appear before Council for discussion on the matter, if the 
Board so wishes. 

- CARRIED 

N. Report of Standing Committee on 

Planning and Development, December 16 

MOVED by Aid. Bird, 

THAT the report of the Standing Committee on Planning and 
Development, dated December 16, 1971, be adopted after striking 
from recommendation (f) of Clause 1 re False Creek, the words: 

'for the first stage of development'. 

- CARRIED 

(It was agreed that implementation of the recommendation 
in Clause 2 re Town Planning Commission, be forthwith.) 

0. Report of Standing Committee on 
Transportation, December 16 

MOVED by Aid. Bird, 

THAT the report of the Standing Committee on Transportation 
dated December 16, 1971, be adopted. 

- CARRIED 

P . Automobile Fleet Insurance 

The Board of Administration, under date of December 20, 1971, 
submitted the following report: 


The Director of Finance and the Supervisor of Property Bind Insurance 
report as follows:- 

Reference is made to Clause 3, Board of Administration, Property 
Matters, dated December 10th, 1971 and action of City Council, 
December 14th, 1971, adopting the recommendation that the tender 
submitted by Vancouver Holdings (B.C.) Limited on behalf of the 
Hartford Insurance Group be accepted but subject to the under- 
standing that any reduction in premium which may arise out of 
No Fault Insuraoice regulations shall accrue to the benefit of the 
City. 

"Council is advised that Vancouver Moldings on behalf of The 
Hartfortl Group have been the successful tenderer for the City's 
Automobile Fleet Jnsurance for tlie past six years. In each 
instance they have been considerably lower than the nearest 
competitor. This year they wore the only tenderer. 

At the request of the Supervisor of Property euid Insurance, 
the existing broker contacted the Hartford Group in Toronto 
and the following is a summary of their verbal reply: 


cont 'd. . . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
Automobile Fleet Insurance (cont'd ) 

"The Hartford Group have agreed to reconsider No 
Fault premium charges if altered in the new year. 

When effected, the premium is not to be reduced 
to less than the altered manual rates." 

It should be noted that the City is not being charged the 
standard $22. OO per vehicle for No Fault insurance but rather 
$11.50 per vehicle due primarily to our large fleet discount. 

Inasmuch as it is essential that the City's vehicles be insured 
and the Hartford Group were the only underwriters prepared to 
write this risk, your officials, 

RECOMMEND that the tender quotation submitted by Vancouver 
Holdings (B.C.) Limited on behalf of the Hartford Insurance 
Company be accepted in accordance with the tender submitted." 

Your Board submits the foregoing report of the Director of Finance 
and the Supervisor of Property and Insurance to Council for their 
CONSIDERATION. 


MOVED by Aid. Sweeney, 

THAT the recommendation of the Director of Finance and 
Supervisor of Property and Insurance, contained in the foregoing 
report be approved. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Linnell, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid. Linnell, 
SECONDED by Aid. Broome, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

BY-LAWS 


1. BY-LAW TO DIVERT TO OTHER PURPOSES 
CERTAIN PROCEEDS OF BY-LAW No. 4468 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT leave be given to introduce a by-law to divert to other 
purposes certain proceeds of By-law No. 4468, and the By-law be 
read a first time. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in 
the Chair. 

- CARRIED 


cont 'd 
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BY-LAWS (cont'd ) 

By-law to divert to other purposes 

certain proceeds of By-law No. 4468 (cont'd) 


MOVED by Aid. Adams, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED BY THE REQUIRED MAJORITY 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED BY THE REQUIRED MAJORITY 
(The By-law received three readings) 


2. BY-LAW TO VARY CERTAIN PROPOSED PROJECTS 

FOR WHICH THE CITY OF VANCOUVER MAY BORROW 
CERTAIN MONIES IN ANY OF THE YEARS 1971 to 
1975 INCLUSIVE WITHOUT THE ASSENT OF THE 
ELECTORS 


MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT leave be given to introduce a By-law to vary certain 
proposed projects for which the City of Vancouver may borrow 
certain monies in any of the years 1971 to 1975 inclusive 
without the assent of the electorg, and the By-law be read a 
first time. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

TIIAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in 
the Chair. 

- CARRIED 

MOVED by Aid. Adams, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 


cont 'd . 
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BY-LAWS (cont'd) 

By-law to vary certain proposed projects 
for which the City of Vancouver may borrow 
certain monies in any of the years 1971 
to 1975 inclusive without the assent of the 
electors (cont'd) 


MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED BY THE REQUIRED 
MOVED by Aid. Adams, MAJORITY 
SECONDED by Aid. Broome, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED BY THE REQUIRED 

MAJORITY 

(The By-law received three readings) 


3 . BY-LAW TO AMEND BY-LAW No. 4450, 
BEING THE LICENSE BY-LAW 

MOVED by Aid. Bird, 
SECONDED by Aid. Wilson, 

THAT leave be given to introduce a By-law to amend By-law 
No. 4450, being the License By-law, and the By-law be read a 
first time. 

- CARRIED 

MOVED by Aid. Bird, 
SECONDED by Aid. Wilson, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Bird, 
SECONDED by Aid. Wilson, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in 
the Chair. 

- CARRIED 

MOVED by Aid. Bird, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Bird, 
SECONDED by Aid. Wilson, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Bird, 
SECONDED by Aid. Wilson, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED 


(The By-law received three readings) 
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MOTIONS 

1. Allocation of Land for Highway Purposes 
(closing, etc., portion of Tyne Street 
at Kingsway) 


MOVED by Aid. Sweeney, 
SECONDED by Aid. Wilson, 
THAT WHEREAS 

1. The City of Vancouver is the owner of all the 
streets and lanes lying within the limits of the City of 
Vancouver ; pvA 

2. Lot "A", Block 7, District Lots 36 and I4.0 
Grout) 1, New Westminster District, Plan 614.20; hPS been 
established for highway; 

3. A -nortion of said Lot "a" is surnlus to 
the City's highway requirements; 

14.. The abutting owner of Lot I4.6, except Dart 
dedicated for ropd on ^lan 136^6, said Block 7, wishes to 
acquire the surplus portion of highway; 

THEREFORE BE IT RESOLVED THAT Lot "a". Block 7, District 
Lots 36 and [1.0, Group 1, New Westminster District, n.pn 
6L1.2O, established for highway; be closed, stonned ud and 
convoyed to the owner of abutting Lot L|.6 except DPrt ded- 
icated for roPd, Plpn I3656, said Block 7; and 

BE IT FURTHER RESOLVED THAT the s^id Lot "A" and the said 
portion of Lot [|.6 be subdivided in a msnner which will 
create one lot being formerly said nortion of Lot L6 and 
a nortion of said Lot "A" nnd the remaining portion of 
said Lot "a" dedicated for highvay purposes, 

- CARRIED 

2. Allocation of Land for Highway Purposes 
(Closing, etc., portion of Lane East of 
Gladstone Street, south of 25t;h Avenue: 
Low Rental Housing Project) 


MOVED by Aid. Sweeney 
SECONDED by Aid. Wilson, 
THAT WHEREAS 

1. The City of Vancouver is the owner of all 
the streets and Ipnes lying within the limits of the 
City of Vancouver; and 

2J A Dortion of lane dedicated by the denosit 
of plan 13705, is surplus to the City's highway requirements; 
and 

3,' The abutting owner wishes to acquire the sur- 
plus portion of lane; 

THEREFORE BE IT RESOLVED thpt all that nortion of Ipne ded- 
icated by the deposit of plpn 13705, lying between the nro- 
duction northerly of the easterly limit and the nroduction 
easterly of the northerly limit of I-ot T, Blocks I4. nnd 10 to 
13, District Lot 7)4!, Group 1, New Westminster District, ^lan 
13705; the same as shown outlined red on plPn nrenpred by 
A. Burhoe, B.C.L.S. dated November 3, 1971, and marginally 
numbered LF5Pf^2, a print of which is hereunto annexed, be 
closed, stopped up and conveyed to the owner of said Lot 
1; and BE IT FURTHER RESOLVED that the said closed lane be 
consolidated with said Lot 1. 

- CARRIED 
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MOTIONS (cont'd ) 

3. Allocation of Land for Highway Purposes 

(Closing, etc., portion of the lane North 
of Brigadoon, East of Victoria, Block 57, 
D.L. 727 (Fraserview) 


MOVED by Aid. Sweeney, 
SECONDED by Aid. Wilson, 
THAT WHEREAS 

1. The City of Vpncouver is the owner of all 
the streets and Ipnes lying within the limits of the 
City of Vnncouver; and 

2. A Dortion of Inne dedicated by the deposit 
of Plan BliU-^ is surplus to the City of Vancouver highway 
requirements ; and 

3»' The abutting owner wishes to acquire the 
surplus, portion of lane; 

Council's resolution of Anril 27th, 1971, 
closed a portion of said lane in Block ^7; 

5. A further oortion of the Inne is to be 

closed ; 


THEREFORE BE IT RESOLVED THAT Council's Resolution of 
April 27th, 1Q71, closing Dortion of lane in Block ^7, 
District Lot 727, (Fraserview), Group 1, New Westmin- 
ster District, Plan Si^ItS, be rescinded; and 

BE IT FURTHER RESOLVED THAT all thnt portion of lane 
dedicated by the deposit of plnn Sli^G lying between 
the production southerly of the westerly and easterly 
limits of Lot 9, Block ^7, District Lot 727, (Fraserview), 
Group 1, Now V/ostminster District, ^lan Bl;)4.6; the same 
as shown outlined red on plan prepared by A. Burhoe, 
B.C.L.S. dated May 30th, 1968, apd mflrginally numbered 
LFl;079, b print of which is hereto nnnexed, be closed, 
stopped up and conveyed to the abutting owner, and; 

BE IT FURTHER RESOLVED thnt the said closed Ipne be 
consolidated with the abutting lands. 

- CARRIED BY THE 
REQUIRED MAJORITY 

4. Expropriation of Certain Parcels or Tracts 
of land for West End Conununity Centre/Senior 
Citizens' Projects 


MOVED by Aid. Sweeney, 
SECONDED by Aid. Wilson, 

THAT WHEREAS the City of Vancouver desires to acquire all 
those certain parcels or tracts of land and premises situate in 
the City of Vancouver, in the Province of British Columbia, more 
particularly known and described as follows: 

Lot 6, except the E. 22\ Block 57, 1676 Haro Street 
District Lot 185, Plan 92, Gr.l, 
N.W.D. 

Lot 7, except N. 91', Block 57, 876 Bidwell Street 

•,• District Lot 185, Plan 92, Gr.l, 
N.W.D. 

Lots 22 and 23, Block 57, District 920 Bidwell Street 

Lot 185, P,lan 92, Gr. 1, N.W.D. 

cont 'd . . . 
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MOTIONS (cont'd) 


Expropriation of Certain Parcels 
or Tracts of Land (cont'd) 


Lot 24, West Half, Block 57, 

District Lot 185, Plan 92, 
Gr. 1, N.W.D. 

Lot 24, East Half, Block 57, 

District Lot 185, Plan 92, 
Gr.l, N.W.D. 

Lot 25, West Half, Block 57, 

District Lot 185, Plan 92, 
Gr. 1, N.W.D. 

Lot 25, East Half, Block 57, 

District Lot 185, Plan 92, 
Gr. 1, N.W.D. 


1663 Barclay Street 


1657 Barclay Street 


1649 Barclay Street 


1643 Barclay Street 


Lot 26, West Half, Block 57, 

District Lot 185, Plan 92, 
Gr. 1, N.W.D. 


1635 Barclay Street 


pursuant to its powers under sections 193 and 204(j) (viii) of 
the "Vancouver Charter", Statutes of British Columbia 1953, 
Chapter 55, and amendments thereto; 

AND WHEREAS the City of Vancouver has failed to come to an 
agreement with the owners of the real property aforesaid as to 
the terms of acquisition thereof; 

THEREFORE BE IT RESOLVED that the real property aforesaid 
be, and the same is, hereby expropriated by the City of Vancouver. 

- CARRIED 

5. Submarine: 

Federal Intervention 

The following Notice of Motion was submitted at the Council 
meeting on December 14, 1971: 

MOVED by Aid. Phillips, 
SECONDED by Aid. Broome, 

THAT WHEREAS there seems to be little reason to feel 
threatened if the technology of a three man submarine falls 
into the hands of the Soviet Union; 

AND WHEREAS the work of International Hydrodynamics Ltd, 
represents the, kind of high technology industry that we should 
be encouraging: 

AND WHEREAS a government subsidy is no substitute for viable 
commercial business; 

THEREFORE BE IT RESOLVED THAT Vancouver City Council protest 
the decision of tho Federal Government to cancel the sale of a 
submersible research craft to the Soviet Union and ask other 
municipal Councils in Greater Vancouver to join the protest, 

- CARRIED 


(The motion was put and carried) 
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ENQUIRIES AND OTHER MATTERS 

Alderman Wilson - referred to a communication from the 

Hastings Street Improvement Downtown East Area Society 

Beautif ication Project in respect of Hastings Street beauti- 

fication project with particular 
reference to delays and the matter of 
renovation of Pioneer Square. The 
Alderman requested this communication 
be referred to the appropriate 
officials for a progress report. 

His Worship so directed. 


Alderman Wilson - 
Mennonite Brethren 
Proposed Housing 
Development 


enquired at the last meeting regarding 
price of land which the Mennonite 
Brethren propose to purchase for a 
housing development and referred to 
the answer given by Commissioner 
Sutton Brown respecting the City's 
policy . 


Alderman Hardwick - 
First Council meeting 
1972 


enquired of the date of the first 
Council meeting in 1972 and was advised 
by His Worship that the date is 
Wednesday, January 5, 1972. 


Alderman Adams - 
Vancouver Fraser Park 
District: Budget 


advi3ed the Vancouver Fraser Park 
District has submitted a budget to 
Victoria which provides for an increase 
in the assessment from 0.35 mills to 
0.5 mills. 


MOVED by Aid. Adams, 

THAT the Vancouver representatives on the Vancouver Fraser 
Park District be instructed to vote for a budget which provides 
for a mill assessment of not greater than 0.35 mills. 

(Notice) 


Notice was called and recognized by the Chair, 


Alderman Rankin - 
Snow Clearance: 
Side Streets 


requested the Board of Administration 
be asked to look into the matter of 
snow clearance of side streets and 
report . 


Alderman Phillips 
Snow Clearance 


Commissioner Ryan reported on the 
status of the situation advising it 
is expected the side streets will be 
plowed by the weekend. 

requested that a report be submitted 
by the City Engineer giving details 
respecting snow clearance such as 
procedures, priorities, etc. 


His Worship so directed. 
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NOTICE OF MOTION 

The following Notices of Motion were submitted and 
recognized by the Chair. 

1. Calling of Notice: 
Procedure 


MOVED by Aid. Phillips, 
SECONDED by Aid. Broome, 

THAT WHEREAS the present Council procedure allows any 
single member of Council to call Notice on a motion brought 
before Council by another member; 

AND WHEREAS some motions are of such a nature that they 
should be dealt with quickly rather than postponed to the 
following meeting: 

THEREFORE BE IT RESOLVED that the Procedure By-law be 
amended so that a call of NOTICE by a member of Council in 
accordance with Rule 31 (2), may be overruled by a vote of 
8 members of Council on the grounds that the motion is of such 
urgency it should be dealt with without delay. 

(Notice) 

2 . Costs of Law Enforcement 

MOVED by Aid. Phillips, 
SECONDED by Aid. Sweeney, 

THAT WHEREAS police activi^iies have become increasingly 
difficult in recent years and no longer are confined to the 
traditional role of 'protection of property' which was the 
justification for police costs being charged to the property tax; 

AND WHEREAS it would be desirable to have more police on 
walking beats to promote safety op the streets and to increase 
direct contact between police officiers and citizens; 

AND WHEREAS police costs already represent the largest 
single cost item on the City's budget and additional police 
would add to the property tax burden; 

AND WHEREAS the R.C.M.P. provides policing to much of the 
province and the cost is borne by the Federal Government, which 
derives its income primarily from income taxes; 

THEREFORE BE IT RESOLVED that the Vancouver City Council 
request a meeting with the Attorney General of the Provincial 
Government to discuss provincial assistance on meeting the 
increasing costs of law enforcement. 

(Notice) 

3. Parking Prohibition: 
Snow Clearance 


MOVED by Aid. Linnell, 

THAT, when a snow alert is broadcast by the City Engineer 
parking be prohibited as follows: 

'on the even side of streets on even numbered days 
and on the odd side of streets on odd numbered days' 

(Notice) 


The Council adjourned at approximately 5:15 P.M. 


The foregoing are Minutes of the regular Council meeting 
of December 21, 1971, adopted by Council on January 5, 
1972. 



BOARD 01'' ADMiNlSTRATlON 


58i ^'^/ 

(WORKS) 1 


December 17th, 1971 


The following is a report of the Board of Administration: 

WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 


RLX:OMMENDATIONS; 


Lane J'avement on the Lane South of 

12th Avenue, Oak Street to Spruce Street 


"At a Special Council meeting following a Court of Revision on 
November /+th, 1971, Council determined that this Local Improvement Project 
(Schedule AOS, Item 93) be deferred and that the views of the property owners 
be obtained. 

Letters and ballots were mailed to the 13 affected property owners. 
Eight replies wer'e received :- 

In Favour 1 
Opposed 7 

8 

I RECOMMLUD that the Local Improvement Project for a lane pavement 
on the lane south of 12th Avenue from Oak Street to Spruce Street (Schedvile 4-08, 
Item 93) be not undertaken." 


Your Board RECOMMENDS that the foregoing be approved, 


2. 


Lease of City Property for 
'Adventure Playground' - Strathcona 


"The British Columbia Housing Management Commission has applied to 
lease a City-owned area located at the south west corner of the McLean Park 
housing project at Gore Avenue and Union Street in order to create an 'Adventure 
Playground' to serve the children of the McLean Park development. 

This area was reserved for street purposes in connection with the 
proposed traffic arrangements for the new Georgia Viaduct. As a result of 
changes in the east approach to the Viaduct, this area is not required at this 
time . 

1 RECOMMEND that the street area at the intersection of Goro Avonue 
and Union Street shown outlined in red on the attached plan be closed, stopped 
up and leased to the British Columbia Housing Management Commission for the 
above-mentioned use, subject to the following conditions:- 

(a) The term of the lease to be 10 years, subject to t5ix month's notici; 
of cancellation. 

(b) No build int^ to be erected on Lho leasod Hr(!a. 

(c) A public utilities eur.oment Lo bo fetaincd over- l.lui livu'c jirc.-i.. 

(d) The rental to be a nominal $1.00 per year which it; cont'/uicnvi 
acceptable by the Supervisor oi' I'rojx^riy & Jru'.uranco .in rolal/n'O 
to its pro})osod use. 

(o) An agreement to the satisfaction of the Corporation Counsel nnil 
the^ City Kngineer." 


Your Board RECOMMENDS that the foregoing be approved. 
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3. Sewers in and Adjacent to 
Maple Tree Square 

"To enable the development of Maple Tree Square to proceed in an 
orderly manner, it is necessary to construct storm and sanitary sewers prior 
to the installation of other services and the brick paving. 

The estimated cost of this worK is $140,000. 

I REX:OMMEND that $1/^0,000 be appropriated from Account Code 117/7903, 
'Provision for Prior to Paving Work'." 

Your Board RECOMMENDS that the. foregoing be appiwed. 


4. Tender for Supply and Installation 

of Stage Lighting Control Equipment, 
Queen Elizabeth Theatre 

Tenders for the above were opened by your Board on 
September 22, 1971 and referred to the City Engineer and the 
Auditorium Manager for report. The officials concerned report 
as follows: 

"On May 18th, 1971, a recommendation of the Board of 
Administration re Finance Matters, dated May 14, 1971, was 
adopted by the Vancouver City Council authorizing the expendi- 
ture of $70,000 for the first phase of a three year program 
to replace the stage lighting control equipment in the Queen 
Elizabeth Theatre. The program proposed a second year expen- 
diture of $40,000 and a third year expenditure of $90,000. 

The following is a tabulation of the bids received, 
which are based on a three year program. 

Control Lighting Strand Century 
Item Limited Limited 

a) Phase I - replace 90 ^ 38,771.00 * $ 57,644.00 
dimmers -w ^ ■> < < ^ , 

b) Phase II - install 30 
additional dimmers and 

an auxiliary control con- 
sole, and to rebuild the 

'patch' panel $ 21,367.99 +* $ 21,155.00 

c) Phase III - replace the 
existing control system 
with a programable control 
system capable of storing 
sufficient 'preset' light- 
ing scenes for large stage 

productions. $ 94,423.22 $106, 516.00 

Total of Tender $154.562.21 $185.315.00 

* - Prices have been adjusted to use lower priced option for the 
6100 Type dimmers which are adequate. 

+ - Phase II involves increasing the electrical capacity of the 
circuits feeding the additional dimmers. This work will cost 
approximately $25,000 and will be done by others. 

5% Provincial Sales Tax must be added to the prices shown. 
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A lower bid which was also received from Control Lighting 
Ltd. (the low bidder), is not recommended because the equipment 
offered is not considered to be of the quality to ensure reliable 
operation during the large commercial productions. 

Because of the time required to examine the equipment and 
the tender. Phase I cannot be proceeded with on schedule. It is 
recommended that both Phase I and Phase II be done in July 1972 
to avoid the inconvenience and loss of revenue which could result 
from a second closure of the Theatre. The Company states that the 
work should be ordered now to ensure delivery by July 1972. (Each 
closure would be for approximately 5 weeks.) 

The total estimated costs of Phase I and Phase II, includ- 
ing Provincial Sales Tax, are as follows: 

Contract Ott^er Work Total 
Phase I $41,000 - $41,000 

Phase II $22,500 $26,000 $48.500 

1:89,500 


It was originally estimated that $40,000 would be required 
in the second year; however, since $70,000 was provided in 1971 
for Phase I, only $19,500 is required to complete both Phase I 
and Phase II. 

The City Engineer and the Auditorium Manager FIECOMMEND: 

(1) that both Phase I and Phase JI be proceeded with now; 

(2) that an additional $19,500 w]iich is required to complete 
Phase II, be approved in advance of the 1972 Supplemental 
Budget; 

(5) that the tender which was submitted by Control Lighting 
Ltd. (their alternate bid) ijicluding the Type 6100-T 
dimmers option and the recompiended spare parts be 
accepted for a total cost of $58,771.00 for Phase I and 
$21,367.99 for Phase II, plus 5% Provincial Sales Tax; 

(4) that the decision to proceed with Phase III be referred 
for consideration in the 1973 Supplemental Budget. The 
tender provides that the Company will proceed with Phase 
III at the price tendered provided that the City gives 
written notice to proceed prior to May 1st, 1973. 

When Council has made the award, contracts will be 
prepared to the satisfaction of the Corporation Counsel and 
signed by your Board." 

Your Board RECOMMENDS that the foregoing report of the 
above officials be approved. 


5. 49th Avenue and Tisdall Street - 
School Patrol Signal 

The City Engineer reports as follows : 

"The regular review of School Crosswalks, to determine 
requirements for further control, has shown 49th Avenue and 
Tisdall Street meets the required warrant for a School Patrol 
Actuated Signal. Cost for this installation is estimated to 
be $2,200. In order that this work can be carried out it is 
necessary that funds be allocated from the Traffic Control 
Reserve Fund. 


/continued . 
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Clause 5 Continued 

It is therefore RECOMMENDED that the sum of $2,200 be 
allocated from the Traffic Control Reserve Fund for this instal- 
lation. 

Your Board RECOMMENDS the foregoing report of the City- 
Engineer be adopted. 

6. Block 42/52 - Pacific Centre Ltd. 
Relocation Costs - Underground 
Utilities 


The City Enp.ineer reports as follows: 

"On July 9th, 1968, the City of Vancouver entered into an agreement 
with the Faii.vicw Corporation Limited, Pacific Centre Limited, and Cemp Holdings 
Limited, which provides for the crnnting of a lease of land for a structure 
to extend under cort>iin portions of Howe Street, Georgia Street and Robson 
Street . 

The terms of the lease include n requirement that the City dis- 
continue and/or relocate certain underground utilities so that the developers 
may have free access to complete iheir underground structures within these 
streets. 

A' Tel ophone Duct s 

The B.C. Telephone Company originally estimated that the cost to 
relocate ducts on Robson Street and on Georgia Street would be $153,500 
($58,500 on Robson Street, $95,000 on Georgia Street). This was reported 
to Council on November 25th, 1969. B.C. Telephone have now estimated 
that the cost will be $232,000 ($102,000 for Robson Street, $130,000 for 
Georgia Street) - an additional $78,500 over their previous estimates. 
They have also estimated that it will cost $10,000 to relocate their 
utilities from the Block 42 lane. 

Reasons quoted by B.C. Telephone for the increases are as follows: 

(a) Costs were based on 19t)9 rates, whereas the work was done in 1971. 

(b) Man-hours of spl icinj', kito undore.-M: limited. 

(c) Additional work had to be done that was not anticipated In the 
original estimates. 

(d) Adequate allowances were not made for traffic problems on these 
busy streets. 

B. Other Utilities 

The cost to remove and/or- relocate City— owied utilities including 
sewer, water, street lighting, traffic signals, communication and fire 
alarm is now estiiiiai cd lo be ,^1 2''( ,000 . This includes City portion of 
costs to be negotiated under separate agreement. 

Under the original agreement, the Pacific Centre Ltd. and Fairview 
(B.C.) contribution for the relocation of underground utilities is a 
maximum of $73,000. It is estimated that an additional $'49,000 will be 
required . 

Corporation Counsel advises that, subject to the negotiations wtiich 
the developers have agreed to enter into with respect: to the cost sharing 
on Items (ill), (iv) and (v) in the City Kiigineer's recommendations, the 
costs to be horiie l)y the City as reported herein are in accordnnci^ with 
the agreement to lease between the City, Pacific Centre and Fairview (B.C.). 

The Director of Finance advises that:- 

(1) An additional sum of $88,500 for telephone ducts can be provided from 
the 1971 Supplementary C^ipital funds (for Council information, it is 
noted that the proceeds from property sales which form part of the 
Supplementary Funds available, are expected to exceed the amount 
estimated for 1971). 

(2) An additional sum of $'(9,000 for other utilities can be allocated 
from opproprinL.^ capital lund.s as recommended by the City Engineer. 


/continued 
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Clause 6 Continued 


The City Engineer RECOMMENDS: 


1. Council approve an allocat ion of $S8,W0 of 1971 Supplementary 
CopiLal lKid;,eL Minds lor rolocaliou of B.C. Tcloplione ducts on 
Goorr.ia b^Lroot and on Koli'-on Street ond from Uie Block lane. 

2. Other work relatinc lo the Block A2/52 agreement be chnrged to 
the loliowinc, appropriations from Capital I'unds:- 


Item 


Estimate 


Appropriation Number 


i. Wateimairio on Howe and 

Georgia Streets $ 22,500 


ii . Sewers on Georgia Street $ 8,000 


iii. Fire Alaim and 
Communications on 

Georgia Street. $ 6,000 

iv. Traffic Signals $ ^»,000 

V. Trolley on [lowe Street 
and Paving on Georgia 
Street $ 8,500 


0127/7902, Short Notice 
Projects Unallocated. 

0117/790/j, Reconstruction 
and Relief Unallocated. 

237/7901, Communications, 
Project Unallocated. 


Traffic Control Reserve 


l/»7/7901 . Major Street 
Paving Unallocated. " 


Your Board RECOMMENDS that the foregoing report of the City 
Engineer be adopted. 


FOR ADOPTION SEE PAGE{S)..„..^ 
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SOCIAL SERVICE AND HEALTH MATTERS 


RECOMMENDATION 


1 . Control of Accidental Poisoning 

The City of Windsor previously submitted to Council a proposal 
for requiring legislation for the control of accidental poisoning by 
making safety containers mandatory of prescribed drugs. At that time, 
the recommendation of the Health Department was that we could not give 
support to a legislative control which appeared to specify a patented 
product produced in the City of Windsor. 

The City Clerk on November 22, received a letter from 
Dr. Henri J. Breault, President of the Ontario Association for Control 
of Accidental Poisonings, again asking for assistance to press for a 
Safety Packaging Act. 

The Medical Health Officer reports as follows: 

"The report of the President of the Ontario Association for the 
Control of Accidental Poisoning indicates considerable progress towards 
the adoption of legislation in Ontario and in securing resolutions of 
national bodies such as the Canadian paediatric Society and the Canadian 
Pharmaceutical Association favouring the adoption of child resistant 
containers. These bodies did not specifically endorse the patented 
product produced in Ontario. 

After reviewing the matter with fdr. Oldham of the Richmond 
Testing Laboratory of the Canadian Standards Association, I understand 
that there has been no action by that body in setting out performance 
standards for child resistant containers. I would therefore recommend 
that: 

(a) The President of the Ontario Association for Control of Accidental 
Poisoning be congratulated by the Vancouver City Council on 
progress made in creating a national awareness of the need for 
safe containers for the protection of children. 

(b) The Ontario Association for the Control of Accidental Poisoning 
be encouraged to seek the establishment of national standards 
for child resistant containers through the Canadian Standards 
Association and with the support of Vancouver City Council." 

Your Board RECOMMENDS that the above report of the Medical Health 
Officer be approved. 


FOR ADOPTION SEE PAGE(S)....^1^ 
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HARBOURS AND PARKS MATTERS 


CONSIDERATION 

1. Park Board ; Advance Allocation of Capital Funds 

The Board of Administration advise of the following request 
from the Park Board. 

(a) New Brighton Park Proposed Replacement Swimming Pool 

The Board originally considered building a small pool 
to cost approximately $150,000 to replace the tidal pool 
that had been closed by the Medical Health Officer because 
of pollution. The Association requested the Board to reconsider the 
the small size of the replacement pool. The Board has been 
seeking additional funds and the Director of the 
Mr. & Mrs. P. A. Woodward's Foundation offered to match funds 
up to $250,000 for construction of the pool. 

Will you please approve an advance of $250,000 from our 
1972 Five Year Plan Park Development funds so that we may 
proceed as quickly as possible to have the pool ready for use 
next summer. The large pool will be almost the Scime size as 
the existing pool and will be a great credit to the community. 

(b) Lord Byng High School Indoor Swimming Pool 

The School Board and Park Board wish to proceed as quickly 
as possible on the construction of this indoor pool. Will you 
please approve an advance expenditure of 1972 Five Year Plan 
funds in the amount of $480,000 that has been earmarked for 
this pool." 

The Director of Finance reports on the foregoing requests as 
follows : 

A. New Brighton Park - Proposed Replacement Swimming Pool 

On July 13, 1971 Council considered a request from the 
Park Board to advance $150,000 of Park 1972 Capital Funds to 
construct this pool and passed the following resolutions: 

"THAT the Council do not approve the $150,000 
allocation for New Brighton Park replacement 
swimming pool and service building and the 
Board be requested to reconsider the size of 
the pool, following which re-application be made 
for an application. 

- CARRIED" 

"THAT the Park Board be invited to appear before 
Council to give information in respect of the 
swimming pool development, included in the $150,000 
allocation request. 

- CARRIED" 

B. Lord Byng High School Indoor Swimming Pool 

The 1971 - 1975 Capital Program included $960,000 for construction 
and equipping of two indoor swimming pools adjacent to secondary 
schools. 
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Clause #1 Continued 

The Director of Social Planning has reviewed the location of this 
pool and concurs with the recommendation of the Park Board and adds the 
following comments: 

"This high school and community is the furthest removed from 
any indoor pool facility in the City of Vancouver. Lord Byng 
High School also has very inadequate outdoor and indoor physical 
education facilities. This pool would be used by the school for 
physical education programming, and through arrangement with the 
Board of Parks and Public Recreation for community use after 3:30 
p.m. each day and on weekends and holidays. In designing the pool, 
consideration must be given to the physical education use by Lord 
Byng School as well as easy access for community use." 

The Director of Finance reports that advance allocations from 
Park Board 1971 - 1975 Capital Funds of $250,000 for the New Brighton 
Park swimming pool and the $4 80,000 for the Lord Byng indoor swimming 
pool can be covered by adjustment of the 1972 and subsequent years' 
capital budget allocations. 

If Council does not advance the $250,000 for the New Brighton 
Park swimming pool, the Hastings Community Association wishes to appear 
as a delegation to speak to the matter. 

Your Board submits the matter to Council for CONSIDERATION. 
INFORMATION AND CONSIDERATION 

2 . Lease of Admiralty Reserve from Dominion Government 

The Corporation Counsel reports as follows: 

"I have been asked by the City Clerk to report on a 
resolution passed on November 15th, 1971, by the Board of Parks and 
Public Recreation, which reads as follows: 

'That the Board agree in principle to turn the lease 
of Admiralty Reserve over to the Vancouver-Fraser 
Park District for regional park purposes.' 

The lease referred to in this resolution was granted by the 
Crown Dominion represented by Col. the Hon. Samuel Hughes in his 
capacity of Minister of Militia and Defence for a term of 99 years 
commencing May 1st, 1912. The location of the land under lease is 
in the vicinity of Belcarra Park in the North Arm of Burrard Inlet. 
The lease was granted for the purpose of allowing the City to quarry 
for rock and to build an isolation hospital. 

The lease provides that the City will not assign or sublet the 
leased land or any part thereof without the leave of the Governor 
General in Council. 

If, therefore, it is proposed to assign this lease to the Vancouver- 
Fraser Park District for regional park purposes it will be necessary to 
get the approval of the Governor General in Council." 

Your Board submits the foregoing report of the Corporation 
Counsel for the INFORMATION of Council, and the request of the Parks 
Board for Council CONSIDERATION. 

(Copies of the letter from the Board of Parks and Public 
Recreation dated November 18, 1971, is circulated 
for the information of Council) . 


FOR ADOPTION SEE ?kQl[S,) J.itA. 
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BUILDING AND PLANNING MATTERS 

RECOMMENDATION 

1. Temporary Building: 
1503 Kingsway 

The City Building Inspector reports as follows: 

"A request has been received from Canadian Log Structures Ltd. 
of 1503 Kingsway to erect a temporary display cottage at the 
above location for a limited period of time expiring December 
31st, 1972. 

The building is a log cabin type structure supported on wooden 
sills which do not meet the minimum requirements of the Building 
By-law for foundations. However Section 2 . 6 of the Building 
By-law gives City Council the power to grant a permit to erect 
temporary structures for any period up to two years. Since the 
applicant is requesting a limited period of less than two years, 
I am prepared to recommend that the building be permitted on this 
site until December 31st, 1972, subject to the following conditions: 

(a) The applicant shall deposit with the City a Bond of Indemnity 
satisfactory to the Corporation Counsel to guarantee the 
removal of the building by December 31st, 1972. 

(b) Sanitary facilities shall be provided in accordance with the 
Medical Health Officer's requirements. 

(c) Due provision shall be made fof fire protection to the 
satisfaction of the Fire Chie:p. 

(d) The approval of the Technical planning Board is obtained." 

Your Board RECOMMENDS that the recommendation of the City Building 
Inspector be adopted. 

CONSIDERATION 

2. Grant Request: 
Hastings-Sunrise Action Council 

Your Board submits the following report of the Director of Planning and 
Civic Development and the Director of Social Planning/Community Development 

"At a Public Hearing heldcn June 3, 1971, City Council decided to 
withdraw the agency application of the Director of Planning and 
Civic Development to rezone the area bounded by Charles Street on 
the south, the lane north of Williams Street on the north, 
Kootenay Street on the west and Boundary Road on the east from 
RS-1, M-2 and C-1 to CD-I. 

The Minutes of the June 3rd Hearing also note that: 

'It was understood that the Director of Planning and 
Civic Development in giving further consideration to 
the larger area would consult with the people living 
in the neighbourhood. ' 

Two public meetings have been held in the north east area with 
Department of Planning and Civic Development personnel. Also, 
considerable discussion has occurred between City staff (Planning 
and Social Planning) and the Hastings-Sunrise Action Council. 


cent ' d 
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Clause 2 continued 

The Action Council carried on a week-long information programme 
(November 16 to 20) for area residents to discuss planning 
alternatives for their area. They requested financial assistance 
from the Department of Planning and Civic Development and the 
Department of Social Planning/Community Development in this 
endeavour (see attached letter for details) . 

The request of the Hastings-Sunrise Action Council for a grant 
of $196.00 is submitted for the consideration of Council." 

Your Board submits the foregoing report of the Director of Planning and 
Civic Development and the Director of Social Planning/Community Development 
for the CONSIDERATION of Council. 

(Copies of the letter from Hastings-Sunrise Action Council 
dated November 18, 1971, are circulated for Council's Information). 

INFORMATION 

3 . Downward Rezoning 

The Corporation Counsel reports as follows: 

"On December 7, 1971, Council passed a resolution 
instructing me to 'look into the aspect of downward 
rezoning, taking into account legal cases in this 
regard ' . 

In exercising the power to zone and rezone private 
lands. Council is exercising one of its legislative 
functions and it can zone upwards or downwards. 

As expressed by a leading text on the subject, the 
cases indicate that:- 

' the courts will not concern themselves with 
the wisdom or propriety of a by-law and have 
repeatedly refused to review the action of a 
municipal council acting within its powers and 
in good faith . It has been said that "with 

regard to all questions which arise regarding 

matters which have or are supposed to have some 
relations to morals or social questions, nothing 
could be raors dangerous than any attempt to enter 
upon the motives and reasons which have actuated 
the legislative body".' 

The lack of good faith (or bad faith) has been the subject 
of court interpretation and can best be described in the 
following words from the same leading text:- 

'Bad faith is a generic term under which are 
grouped all such forms of illegality arising out 
of corrupt or personal interest or motive as 
distinrjuished from illegality in substance or form. 
The general rule is that municipal councils are not 
to exercise thoir powers for what are called "sinister 
or collateral purposes". For instance, a by-law 
ostensibly passed to expropriate lands for a park but 
the real purpose of which was to defeat an action by 
the owner for a trespass on the land was declared in- 
valid on this ground. Municipal action must be 
exercised bo na fide and must not be founded upon fraud, 
oppression or improper motives.'" 


Your Board submits the foregoing report of the Corporation Counsel for 
the INFORMATION of Council. 
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RECOMMENDATION 

4. Rezoning for West End Community Centre/ 
Senior Citizens' Project: Area Bounded 
by Denman, Haro, Cardero & Barclay Sts. 

The Director of Planning and Civic Development reports as follows: 

"On November 2nd, 1971, Council approved recommendations in a 
Board of Administration report dated October 14th, endorsing 
the preliminary design and cost estimate and instructing the 
Director of Planning to make application for rezoning the project 
area CD-I. 

EXISTING ZONING 

The site, comprising some 5.86 acres variously zoned RS-1, 
C-3 and RM-4 at present, includes the area surrounded by 
Denman, Haro, Cardero and Barclay Streets, excluding only 
Lots 1, 2 and 3 on the northeast corner and Lot 2 8 on the 
southeast corner. 

Plans of the area for rezoning, together with a layout plan 
of the proposed project are attached. 

REZONING 

Council will recall that the original proposal involved an air 
rights development with senior citizens' housing located over 
the Community Centre. With the closure of Bidwell Street and 
the adoption by Council of a revised scheme, each element of 
the project: i.e. Community Centre and Senior Citizens' Project, 
is located within its own site. However, the density of the 
Senior Citizens' portion of the project is only acceptable when 
account is taken of the much lower density of the remainder of 
the project. On such a basis the project density is a floor space 
ratio of 1.71. 

It is therefore recommended that the Senior Citizens' Community 
Centre and school area be rezonec^ to CD-I and in order to allow 
for future expansion of the school and/or swimming pool, it is 
further recommended that the floor space ratio under such CD-I 
zoning should not exceed 2.0. 

The Technical Planning Board, on December 10, 19 71, recommended 
that the application of the Director of Planning for the rezoning 
of Lot C, B. 57, Lots 22-27, 4, A of 4 & 5, W22' of 5, E22' of 6, 
W44' of 6, whole of 7, plus Bidwell Street and portion of lane, 
B. 57, D.L. 185, from RS-1, C-3 and RM-4 to CD-I Comprehensive 
Development District be approved subject to the following conditions: 

THAT the 

(a) uses be senior citizens' apartments, community centre, library 
and school only, with customary accessory uses and off-street 
parking . 

(b) floor space ratio not exceed 2.0. 

(c) design be generally in accordance with the design concept 
approved by Council on November 2, 1971. 

It is RECOMMENDED that Council instruct the Director of Planning 
and Civic Development to proceed directly to Public Hearing with 
this application." 

Your Board RECOMMENDS that the report of the Technical Planning Board 
be received and the matter be referred for the consideration of Council 
at a Public Hearing. 


FOR ADOPTION SEE PA6E(S),.lf. 
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LICENSES AND CLAIMS MATTERS 


RECOMMENDATION 


1. Claim No. 11681, Accident - December 22, 1970 
Kenneth Earl Lapp and Ethel P. Lapp 

The Corporation Counsel reports as follows: 

"Mr. Kenneth Earl Lapp was involved in an automobile 
accident on December 22, 197 which resulted in damage to a 
City owned motor-vehicle under the control of the Fire R^ii"* 
Department. The vehicle Mr. Lapp was driving was owned by 
his mother Mrs. Ethel Lapp. The Legal Department has had 
fairly extensive negotiations with the insurers of 
Mrs. Lapp but no settlement has been reached. The amount of 
the damage to the City owned vehicle is $1,104.33. 

Since no settlement of the accident has been negotiated, 
the only alternative that the City has is to commence legal 
action against Mrs. Lapp and her son before December 22, 1971 
in order to protect its claim. 

Accordingly I recommend that authorization be given for 
the commencement of an action against Mr. Kenneth Earl Lapp 
and Mrs. Ethel P. Lapp to recover the damages incurred by 
the City." 

Your Board RECOMMENDS that the recommendation of the Corporation Counsel 
be approved. 


FOR AD0PT!0!4 SEE PAGE(S) 
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FINANCE MATTERS 


RECOMMENDATION 


I . Cash Shortages & Overages 

The Director of Finance has submitted a report setting out the 
following cash shortages and overages as reported by the Departments 
for the year 1971 : 


City Treasurer & Collector 
Provincial Courts 

312 Main St. 

Family Division 
Library Board 


Overages 
$223.07 
20.00 

$243.07 


Shortages 

$297.74 

116.00 
*255.00 
5.00 

$673.74 


*This item of $255.00 is the unrecovered balance of a larger 
sum paid in error to the wrong person. 

The Director of Finance advises that the overages of $243.07 
listed above have been deposited with the City, and, as requested by 
him , 

Your Board RECOMMENDS that authority be granted to adjust the 
shortages, $673.74 in the cashiers' accounts. 

2. Temporary Help in Revenue and Treasury Division of the Finance 
Department 

The Director of Finance has submitted the following report to 
your Board. 

"The collection of overdue accounts of all types is the responsibility 
of the Sundry Collection Section of the Revenue and Treasury Division. 
For many years the section had a staff of 6, which was reduced to 4 in 
1967 during a re-organization. General growth in the City's business 
plus a decided slowness in payment of Business Tax due to poorer 
economic conditions in the last two years has resulted in a 
significant increase in accounts transferred to the Collection Section 
for action. Fast action is essential when dealing with overdue accounts 
and we therefore do not wish to allow too large a backlog to accumulate. 

The detailed report circulated shows that accounts transferred for 
collection have risen for 2,135 in 1968 to 3,672 (est.) in 1971 and 
that the balance outstanding at the end of 1968 was $133,689 with a balancf 
outstanding at the end of 1971 estimated to be $276,650. 

The Co-ordinator of Data Processing and Systems is currently studying 
the License and Business Tax Office operations and expects to produce 
recommendations that will change the Business Tax collection procedures. 
His report is due in the Spring of 1972. 

In the interim, to prevent the situation from worsening, we need 
to increase the office clerical staff by the addition of one temporary 
Clerk Typist II (subject to classification by the Director of Personnel 
Services). This position would be used to get new accounts set up 
faster and get out first demand letters on an immediate basis. Until 
the end of 1971, we are using stenographic pool assistance from the 
Personnel Department on an as available basis. 


( continued , ) 
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Clause No. 2 (continued) 

I would therefore RECOMMEND 

That approval be given for addition of a temporary Clerk Typist II 
(subject to classification by the Director of Personnel Services) 
to the Collections Section of the Revenue and Treasury Division 
of the Finance Department for the six months January 1, 1972 to 
June 30, 1972 in advance of approval of the 1972 Budget, with 
review and report to Council on any further action needed, in late 
May of 1972. The cost at 1971 rates is $2,661." 

Your Board RECOMMENDS approval of the recommendation of the 
Director of Finance. 


FOR ADOPTION SEE PAGE(S) 
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PROPERTY MATTERS 


DECEMBER 17. 1971 


i RECOMMENDATION 


' . Elementary School Site - Ghamplain Heights 
between Tyne and Boundary Road, South of 
J4.9th Avenue 

"he Supervisor of Property & Insurance reports as follows: 

"On May 31st, 1968, Council approved the overall concept plan for Champlain 
Heii^ts. Included within that report to Council was a recommendation with 
respect to an existing, and three proposed school sites. All details con- 
ceminE; the existing school site have been settled, and the property con- 
veyed to the School Board. 

The School Boartl has now approached the City to complete arrangements lor 
the acre elemental^ school site to be established between Tyne Street 
and Boundary Road, South of U9th Avenue, to allow conpletion of the new 
school by September 1972. It will be some time before the plan of sub- 
division for this portion of Champlain Heights is filed and registered in 
the land Registry Office. However, the bo\mdaries ol the site have been 
determined and are shown on plan of survey marginally numbered LE 338U, 
and a sale price of $335,556.00 has been negotiated between the City and 
the School Board. 

Tt is therefore 

RECOMMENDED that that parcel of land shown on plan ol survey marginally 
numbered LE 3381i be sold to the Board ol School Trustees ol School District 
Mo. 39 (Vancouver) for the sum of $335,556.00 and that conveyance be com- 
pleted upon registration of a plan ol subdivision for this section of 
Champlain Heights." 

Your Board 

RECOMMENDS the foregoing recommendation ol the Supervisor of Property & Insurance 
be adopted. 


E . Sales; Residential 

RprommpndPd that the lollowing oiler to purchase received by the Supervisor ol 
Property and Insurance be approved under the terms and conditions set down by 
City Council, being in this case the highest olfer received. 


Rr: I,ot T, Block 3, P.L. 3lJi, Zoned: RS-1 

S/S U8th Ave. bet. Punbar fie Colli nrwood Sts. 


^rme Lot Approx. Size Sales Price 


Terms 


Phil-Can Realty T T55' x 66' $22,000.00 City Terms 

Ltd. for J. Pe @ 9^ 

Seauera 


(Continued ) 
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Clause No. 2 (Continued) 


Con d itions of Sale: 

1. This sitp contains neat and has been filled. The purchasers must first 

satisfy themselves as to soil conditions. 

?. rievelopment must be in accordance with the report approved by Council, 

Octobnr "^th 196^^, enti tled "Sewerafre, TValnape and Development in the 
Lower Musqueam Area." 

^. 7' y 7' Publir Utility easement situated in the N.W. comer. 


FOR ^^Onm SEE PAGE(S)...^..1.5- 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


December 16, 19 71 


A meeting of the Standing Committee of Council on Planning and 
Development was held on Thursday, December 16, 1971, at 9:30 a.m. 
in the #1 Committee Room and in the Council in the afternoon. 

PRESENT ; Alderman Bird (Chairman) 

His Worship the Mayor 

Aldermen Adams, Broome, Hardwick, Linnell, 
Phillips, Rankin, Sweeney, and 
Wilson. 

ABSENT: Alderman Calder 

CLERK: M. James 


The Minutes of the meeting of August 12, 1971, were adopted. 

PART I 

The following recommendations are submitted to Council for 
consideration . 

RECOMMENDATIONS 


1. False Creek 

On September 21, 1971, Council instructed that your Committee hear 
a delegation from Mr. W.S. Harvey representing False Creek Marinas Ltd. 
Mr. Harvey appeared before your Committee this day and submitted a brief 
supporting the request of False Creek Marinas Ltd. for a 5, 10, or 15 
year lease of certain property on the south shore of False Creek 
immediately west of the Granville Street Bridge. The property is 
commonly known as Girody Saw Mills. 

Mr. Harvey gave a comprehensive explanation of the proposed development 
and the reasons why he felt the request of his Company should be acceeded 
to by Council. 

Your Committee, after hearing Mr. Harvey, determined to take no 
action on his request until the Director of Planning and the False 
Creek Study Group had presented their proposals in line with the 
instructions of Council of December 7, 1971. 

It was pointed out to your Committee that the shape of the land 
requested by Mr. Harvey and the water lots attached to it and the 
adjacent privately held developed and undeveloped lands suggested that 
no opportunities for replotting in this area be taken before any lease 
is entered into. 

At this point in the meeting the Assistant Director of Planning - 
Civic Development introduced the Assistant Director of Planning - Advanced 
Planning and Research, who spoke to your Committee on the "proposed 
policies for the redevelopment of False Creek' issued by the Planning 
Department in September, 19 71. 

The Assistant Director - Advanced Planning and Research touched 
on several points and advised on the procedure used on the development 
of these policies and on the manner in which the policies might be used 
to assess future developmental proposals in the False Creek Basin. 


cent 'd 
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False Creek (continued) 

The representatives of Thompson, Berwick, Pratt and Partners, 
the Consultants engaged in the matter of development of City-owned 
lands on the south shore of False Creek, also spoke to your 
Committee and the several reports of the Consultants advised that 
the proposals which they had put forward in their Reports numbers 
1, 2, 3 and more particularly the recommendations in their Report 
#3, were the result of the application of a specific type of 
methodology used by them. The various representatives of the 
Consultants with the assistance of slides, models and maps explained 
this methodology and the "patterns" which resulted. 

The Consultants' proposals, they felt, achieved the objective of taking 
advantage of the False Creek Basin's potential for development, bearing 
in mind the Basin's relationship to the surrounding sections of the City 
and to the City generally. 

At this meeting your Committee had before it the "Proposed Policy for 
the Redevelopment of False Creek" submitted by the Planning Department 
and "False Creek Proposals Report #3" of Thompson, Berwick, Pratt and 
Partners. The Committee also had before it the report of the Board of 
Administration dated December 2, 1971, which had been submitted to 
Council at its meeting on December 7, 1971, and referred by Council on 
that date to this Committee for the consideration of the six (6) 
functional recommendations contained in the report. 

The six (6) functional recommendations are as follows: 

(1) THAT Council accept the principle that the present area of water 
should not be materially diminished and request the Director of 
Planning and Civic Development to report further on a method by 
which the City could gain control of the filling of further water 
areas including, if necessary, a revision of the Harbour Headline. 

(2) THAT the design of Area 6 (Fairview Flats) proceed immediately on 
the basis that the water area is not materially diminished and 
generally taking account of the 'patterns' contained in the 
Consultants' Progress Report 3; and with the densities recommended 
by the Consultants for the first stage of development. 

(3) THAT the Director of Planning and Civic Development bring in final 
recommendations to Council on the matters of the amount of open 
space and population density having heard the views of Council 
after receiving this report; this to be treated as a matter of 
urgency and bearing in mind the difference between the Consultants' 
Report 3 and the Policy Plan. 

(4) THAT Council establish a special committee to discuss with the 
railway companies the matter of noise abatement, operating schedules 
and other factors considered detrimental to the quiet enjoyment of 
the adjacent residential areas. 

(5) THAT Council receive the recommendation of the Consultants relative 
to the formation of a False Creek Development Corporation and direct 
the Consultants to report back in more detail. (Implementation of 
development proposals is the responsibility of the Assistant 
Director, Civic Development). 

(6) THAT Council do not approve the Consultants' recommendation #24 for 
the interim rezoning of the Fairview Slopes and request the Director 
of Planning and Civic Development to report in detail on the partial 
rezoning to CRM-1 outlined in the Planning Department comments on 
recommendation #24 on Page 7 of Appendix I and as one of the 
alternative courses of action recommended previously. 
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False Creek (continued) 


An invited member of the Town Planning Commission present suggested 
that the preparation of an informational pamphlet be prepared and 
distributed to land owners and land occupiers in the False Creek Basin 
and other interested parties inviting comment on the proposals for 
development heard today. 

After discussion your Committee 

RECOMMENDS 

(a) that the Director of Planning and Civic Development report back to 
Council as soon as possible on the feasibility of adding Area 10 
to the Consultants' terms of reference. 

(b) that the request of False Creek Marinas Limited for the lease of 
the property commonly known as Girody Saw Mills be tabled pending 
the possible report by the Consultants on developmental proposals 
for Area 10. 

(c) that the Board of Administration, the Director of Planning and 
Civic Development and the Consultants proceed with the development 
of an informational sheet and that such informational sheet be 
forwarded to land owners and land occupiers in the False Creek 
Basin requesting their comment. 

(d) that the Planning Department be advised that Council approve in 
principle of the concept of the City of Vancouver setting standards 
for the development of City-owned lands for developers to respond 
to and instruct the Director of Planning to report back on the 
implications of the implementation of this proposed policy. 

(e) that Council accept the principle that the present area of water 
should not be materially diminished and request the Director of 
Planning and Civic Development to report further on a method by 
which the City could gain control of the filling of further water 
areas including, if necessary, a revision of the Harbour Headline. 

(f) that the design of Area 6 (Fairview Flats) proceed immediately on 
the basis that the water area is not materially diminished and 
generally taking account of the 'patterns' contained in the 
Consultants' Progress Report 3; and with the densities not greater. 


than recommended by the Consultants .for the first stage c 
development. 


: AMEMDEO 
SEE FAGE..^^.?-^ 


(g) that the Director of Planning and Civic Development bring" in final 
recommendations to Council on the matters of the amount of open 
space and population density having heard the views of Council after 
receiving this report; this to be treated as a matter of urgency and 
bearing in mind the difference between the Consultants' Report 3 and 
the Policy Plan including the wide "see through". 

(h) that Council establish a special committee to discuss with the 
railway companies the removal of the line in that area. 

(i) that Council receive the recommendation of the Consultants relative 
to the formation of a False Creek Development Corporation and direct 
the Consultants to report back in more detail. (Implementation of 
development proposals is the responsibility of the Assistant Director, 
Civic Development) . 

(j) that Council do not approve the Consultants ' recommendation #24 for 

the interim rezoning of the Fairview Slopes and request the Director 
of Planning and Civic Development to report in detail on the partial 
zoning to CRM-1 outlined in the Planning Department comments on 
recommendation #24 on Page 7 of Appendix I and as one of the alter- 
natives course of action recommended previously, such report to take 
into account the wide "see through" principle. 
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False Creek (continued) 

The Consultants' recommendation #24 and the Planning Department's 
comments thereon are attached to and form part of this recommendation. 


Your Committee recessed at 12:00 noon in #1 Committee Room to 
reconvene at 2:00 p.m. in the Council Chamber with the same members 
present. 


2. Town Planning Commission: 
Reorganization 

On November 16, 1971, the following motion was submitted to Council 

"THAT the Council approve of a Nominating Committee along the 
lines set out in the joint report by the Chairman of the Town 
Planning Commission and the Director of Planning, dated 
February 4, 1969; 

FURTHER THAT the Council set two principles in making selections 
for service on the Town Planning Commission: 

(a) that such persons represent a broad cross section of the 
community, taking into consideration such factors as -- 

(i) area of residence 

(ii) involvement in organizations 

(iii) occupation 

(iv) experience 

(b) that appointments be primarily non political. 

(referred) " 

By the action of Council on that day, that motion was referred to 
your Committee and at its meeting held today, your Standing Committee 
received a delegation from the Chairman and Members of the Town Planning 
Commission. The delegation filed a submission dated December 6, 1971. 

After general discussion between the members of your Committee and 
the representatives of the Town Planning Commission and the officials 
present, your Committee 

RECOMMENDS 

A. that Council approve of a Nominating Committee for members of the 
Town Planning Commission composed of His Worship the Mayor, the 
Chairman of the Town Planning Commission, an Alderman appointed by 
His Worship, a Town Planning Commission member appointed by the 
Town Planning Commission and a person not directly connected with 
either Council or the Commission to be chosen by the first four 
named above . 

That the Nominating Committee so constructed be governed by the 
following general terms of reference: 

1. that all nominees represent a broad cross section of the 
community, taking into consideration such factors as 


€00 
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Town Planning Commission: 
Reorganization (continued) 


(i) area of residence 
(ii) involvement in organizations 
(iii) occupation 
(iv) experience 
(v) areas of interest presently represented and 
continuing on the Commission 


2. That appointments be primarily non political. 

3. That all nominees have given evidence to the effect that if 
appointed they will serve. 

4. That the Nominating Committee's report contain two nominees for 
each vacancy. 

5. That the Nominating Committee's report contain a list of all 
nominees received with biographical data on each nominee. 


That no change be made in representation on the Town Planning 
Commission from Vancouver City Council, the Board of School Trustees 
of School District #39 (Vancouver) and the Board of Parks and Public 
Recreation . 

B. that no action be taken on the matter of the Town Planning Commission 
representation on the Technical Planning Board. 

C. that the Director of Planning and Civic Development and the Chairman 
of the Town Planning Commission meet, discuss and report back on the 
possibility of the Town Planning Commission participating in the 
initiating stages of planning as early as is possible and practicable. 

D. that the Commission be encouraged to meet with the general public on 
matters of planning using its own good judgment in organizing and 
holding meetings and bearing in mind the responsibilities of the 
Vancouver City Council in the matter of Public Hearings. 

E. that the Chairman of the Town Planning Commission, as soon as possible, 
submit to the Board of Administration for review and report, a 
proposed budget for office space and staff. 


The meeting adjourned at approximately 2:50 p.m. 


* * * * * 


FOR ADOPTION SEE PAG^S) • •^•^^ 
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STANDING COMMITTEE OF COUNCIL 
ON TRANSPORTATION 


DECEMBER 16, 1971 


A meeting of the Standing Committee of Council on Transportation 
was held on Thursday, December 16, 1971, at approximately 2:50 p.m. 
in the Council Chamber. 

PRESENT ; Alderman Wilson, Chairman 

Aldermen Adams, Broome, Linnell, Rankin 

Hardwick, Sweeney, Phillips and Bird. 

ABSENT: His Worship the Mayor (Civic Business) 

Alderman Calder 

CLERK: M. James 


The Minutes of the meeting of November 4, 1971, were adopted. 


PART I 

The following recommendations of the Committee are submitted to 
Council for consideration: 

1. Colonial Suspended Transit Lines Ltd . 

Previously your Committee had received delegations and submissions 
from Colonial Suspended Transit Lines Ltd re the development of a 
monorail system from downtown Vancouver to the Vancouver International 
Airport on Sea Island. 

Under date of October 25, 1971, the President of Colonial Suspended 
Transit Lines Ltd. requested that the City of Vancouver, through this 
Committee, supply a letter of intent to provide a right of way for the 
monorail system at the appropriate time. This letter of intent, the 
President suggested, would allow the Company to develop a preliminary 
feasibility study at the Company's expense. 

The Committee discussed the matter and 

RECOMMENDS that the request of the Colonial Suspended Transit Lines 
Ltd. be referred to the Greater Vancouver Regional District for action 
that it deems necessary. 


2. Feasibility Study - Commuter Usage 
of Existing Railroad Trackage 

The Chairman referred to the availability of Federal funding in 
the matter of the exploration of existing rail trackage in the City 
of Vancouver for commuter trains. The Chairman suggested this was 
a possibility which should be explored and suggested the matter could 
best be explored through the Greater Vancouver Regional District. 

The Committee agreed and 

RECOMMENDS THAT WHEREAS Federal Government funds are available under 
the urban transportation program of the Ministry of Transport, 

THEREFORE BE IT RESOLVED that the matter of the study of the utility 
of existing rail trackage in the City of Vancouver and in the Greater 
Vancouver Regional District for commuter trains, be referred to the 
Greater Vancouver Regional District Transportation Committee for study. 


FOR ADOPTION SEE PAGE(S)..s- 

The meeting adjourned at approximately 3:15 p.m. 


CITY OF VANCOUVER g j 

FIRST COUNCIL MEETING - 1972. 


The First Meeting of the Council of the City of Vancouver, 
in the year 1972, was held on Wednesday, January 5, 1972, in the 
Council Chamber, at approximately 2:00 p.m. 

PRESENT ; His Worship the Mayor 

Alderman Adams, Bird, Broome, Calder, 
Hardwick, Linnell, Phillips, 
Rankin, Sweeney and Wilson. 

CLERK TO THE COUNCIL ; R. Thompson. 

PRAYER The proceedings in the Council Chamber were opened with 

prayer . 

OBSERVATION 


Alderman Broome made an observation with respect to the re- 
ference in the Council Agenda that this was the First Meeting: 1972 
Council. He requested the City Clerk be asked to report in con- 
sideration of the fact that Council is now elected on a two-year 
basis and is, in fact, inaugurated only every two years > and in the 
meantime, therefore, continues as the same Council, doing the 
necessary business throughout the term. 

His Worship the Mayor instructis<J the City Clerk to report 
accordingly. 

ADOPTION OF MINUTES 


MOVED by Alderman Bird, 
SECONDED by Alderman Adams, 

THAT the Minutes of the Regular Council meeting (including 'In 
Camera'), dated December 21, 1971, be adopted. 

- CARRIED. 

COMMITTEE OF THE WHOLE 


MOVED by Alderman Sweeney, 
SECONDED by Alderman Bird, 

THAT this Council resolve itself into Committee of the Whole, 
His Worship the Mayor in the Chair. 

- CARRIED. 

REPORT REFERENCE AND UNFINISHED BUSINESS 

Development Permit Application: 
Warehouse, 816 West 7th Avenue 
(Fairview Slopes) 

The Council further considered the Board of Administration 
report, dated December 20, 1971, regarding a Development Permit 
Application to construct a warehouse at 816 West 7th Avenue (Fairview 
Slopes) . In the Board of Administration report, the Director of 
Planning gave particulars of the application, and an historic review 


(continued) 
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Development Permit Application: 
Warehouse, 816 West 7th Avenue 
(Fairview Slopes) - Continued 

regarding proposed CRM-1 zoning in the Fairview Slopes area. The 
recommendation is made that a Development Permit be granted, subject 
to compliance with the Zoning and Development By-law. 

The Assistant Director of the Community Planning Division, 
Department of Planning amd Civic Development, gave a report explana- 
tion to Council. At the previous meeting of Council, Mr. Jon Petrie 
also spoke, for the Fairview Slopes Ratepayers' Association opposing 
the application. 

MOVED by Alderman Adams, 

THAT the Development Permit be issued, subject to compliance 
with the Zoning and Development By-law. 

- CARRIED. 

MOVED by Alderman Broome, 

THAT the Director of Planning be instructed to report back 
prior to the end of February, 1972, on the CRM-1 zoning for the 
Fairview Slopes area. 

COMMUNICATIONS OR PETITIONS ~ CARRIED. 

1. Appeal: R. S. Scott 

Dunbar Roofing and General 
Contractors 


MOVED by Alderman Broome, 

THAT, pursuant to the Appeal received from Mr. J. R. Griffiths 
Barrister and Solicitor, on behalf of Mr. R.S. Scott, Dunbar Roofing 
and General Contractors, from the decision of the License Inspector 
in refusing to grant a license, the Appeal be heard in the month 
of January, 1972, on a date to be arranged by the City Clerk. 

- CARRIED. 

2. B.C. Corps of Commissionaires: 
Centennial Caravan 


MOVED by Alderman Adams , 

THAT, pursuant to a communication from the Centennial Com- 
mittee, comprising His Worship the Mayor and Alderman Sweeney, 
approval be given to the payment of $1,011.04, covering services 
of the British Columbia Corps of Commissionaires for the period 
November 12 - 22, 1971, in respect of the Centennial Caravan, at 
the Oakridge Shopping Centre? the funds to be charged to the 
Centennial Fund appropriation. 

- C^ARRIED. 

3. Special Street Lighting Project 
in Area II - Shauqhnessy 

MOVED by Alderman Rankin, 

THAT, pursuant to a rec^uest received from Mr. Daniel M. 
Klang, on behalf of various residents and in support of new peti- 
tions filed, authority be given for Mr. Klang to appear before 
Council as a delegation regarding the Special Street Lighting Pro- 
ject in Area 11 - Shaughnessy; it being understood no further work 
will be carried out on this project until the delegation has been 
heard . 


- CARRIED. 
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COMMUNICATIONS OR PETITIONS (cont'd) 

4. Reappointment: Civic Chaplain 
The Rev. Dr. George Turpin 

A communication, dated December 31, 1971, from His Worship 
the Mayor, advised of the reappointment of the Reverend Dr. George 
Turpin as Civic Chaplain for the year 1972 . 

MOVED by Alderman Adams, 

THAT this information be received. 

- CARRIED. 

5. Appointments: Standing 
Commi ttees, 1972 

MOVED by Alderman Adams, 

THAT the slate of Standing Committees for 1972, with Chairmen and 
Vice-chairmen, as recommended by His Worship the Mayor, be received, 
and referred to the next meeting of Council for further consideration. 

- CARRIED. 

6. Appointments: Boards, 
Commissions and Committees 

MOVED by Alderman Adams, 

THAT the recommendations of His Worship the Mayor, in respect 
of aldermanic appointments to various Boards, Commissions and 
Committees for the year 1972, be received and referred to the next 
meeting of Council for further consideration. 

- CARRIED. 

BOARD OF ADMINISTRATION^ AND OTHER REPORT S 

A . Board of Administration 

General Report, December 31, 1071 

Works and Utility Matters 

MOVED by Aid, Calder, 

THAT the report of the Board of Administration (Works and 
Utility matters), dated December 31, 1971, be adopted, 

- CARRIED 

Harbours and Parks Matters 

Park Board Income Operations Adjustments 

MOVED by Aid, Bird, 

THAT, in respect of Park Board Income Operations Adjustments, 
the followinff adjustments be approved: 

(a) the revised net profit from Parks Income Operations of 
$260,000 which is a reduction of $40,000 from the 
original estimate, 

(b) the corresponding net reduction in capital expenditures on 
income producing facilities of $40,000 as detailed in the 
repoi't of the Director of Finance, 

- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Building and Planning Matters 

428 West 62nd Avenue: 
Retention of Shed- E.G. Martin 
(Clause 1) 


MOVED by Aid. Adams, 

THAT Mr. E.G. Martin, applicant for permission to retain a 
shed at 428 West 62nd Avenue and wishing to appear before Council 
on the matter, be advised that since there is no appeal from the 
decision of the Board of Variance, the Council is unable to take 
action on the application and, therefore, the delegation 
request is not approved. 

(not put) 

MOVED by Aid. Rankin, 

THAT the applicant be advised of the Board of Administration 
report on the matter dated December 31, 1971, and be given the 
opportunity of being heard before Council. 

- CARRIED 

A recorded vote was requested. The result, therefore, is 
as follows: 

FOR THE MOTION AGAINST THE MOTION 

Alderman Hardwick 
Alderman Rankin 
Alderman Linnell 
Alderman Phillips 
Alderman Calder 
Alderman Wilson 

(The motion was declared carried) 

7955 Yukon Street: 

Retention of Garage and Carport - R.B. Sapro 
(Clause 2) 

MOVED by Aid. Bird, 

THAT consideration of this clause be deferred pending the 
hearing of a delegation as requested. 

- CARRIED 

Complaint: Temporary Structure 
Jericho Tennis Club (Clause 4) 

MOVED by Aid. Sweeney, 

THAT Clause 4 of the report of the Board of Administration 
(Building and Planning matters), dated December 31, 1971, be 
received and the complainant be advised that, if she wishes, an 
opportunity will be given to be heard before Council prior to 
any new permit being issued. 

- CARRIED 

Dalanco ol Building and Planning Matters 

MOVED by Aid. Adams, 

THAT Clauses 3 and 5 of the report of the Board of Adminis- 
tration (Building and Planning matters), dated December 31, 1971, 
be adopted. 


Alderman Broome 
Alderman Adams 
Alderman Sweeney 
Alderman Bird 
His Worship the Mayor 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
Finance Matters 

1972 Meeting of Canadian Standards Association 
Electrical Code Committee (Clause 3) 


MOVED by Aid. Linnell, 

THAT the City host a buffet, in connection with the Electrical 
Code Committee of the Canadian Standards Association annual meeting 
to be held in Vancouver June 12th to 16th, at a cost not exceeding 
$500, and the details in connection therewith be left in the 
hands of the City's Entertainment Committee, on the understanding 
however, that the Director of Finance will note that the Depart- 
ment ""s 1972 budget is not to provide for the usual delegation 
expenses to this conference. 

- CARRIED 


Balance of Finance Matters 

MOVED by Aid. Adams, 

THAT Clauses 1 and 2 of the report of the Board of Adminis- 
tration (Finance matters), dated December 31, 1971, be adopted. 

- CARRIED 

B. Personnel Matters 
December 31, 1971 

MOVED by Aid. Sweeney, 

THAT the report of the Board of Administration (Personnel 
matters. Supplementary), dated December 31, 1971, be adopted 
after changing the reference in Clause 1 A from 'C.C. Mcllvride 
Superintendent III, Yards Branch, Planning & Control Division' 
to 'K.F. Dobell, Assistant City Engineer, Planning & Control 
Division ' . 

C. Property Matters, 
December 31, 1971 

MOVED by Aid. Wilson, 

THAT, in respect of the report of the Board of Administration 
(Property matters), dated December 31, 1971, Clauses 1 and 2 be 
adopted and Clause 3 received for information. 

- CARRIED 

D. Winter Employment Programs: 
Sixth Report 

The Board of Administration, under date of December 31, 1971, 
submitted the following report: 

The City Enginoer reports: 

"One further project under the Local Initiatives Program has been 
proposed: 

Project 18 - Service Station Plumbint', Survey (Department of Permits & Licenses) 

There are over '»00 gas stations in Vancouver and each can be 
a real contributor to the pollution problem through their disposal 
of oils, solvents and similar materials. It is proposed to hire two 
students to carry out a survey of the stations to determine what 
facilities are available for the retention of the material* the 
efficiency of operation and the taking of samples. This will assist 
in ensuring that the city sewerage system and the subsequent disposal 
sites will be receiving an acceptable effluent. 


cont 'd 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Winter Employment Programs: 
Sixth Report (cont'd) 

Mid-January to May, 1972 

Man-months - 9 

Total Cost - $A,770 

Senior Governments - $^,260- 

Estimatpd City's Share - $ 510 (11%) 


Recommend at ions 


I RECOMMEND, on behalf of the Director of Permits & Licenses: 

1. That Project 18 (Service Station Plumbing) be approved and the 
Director authorized: 

a - to sign the application form, 

b - to ^ign the agreement (the form has been approved by the 

Corporation Counsel), 
c - subject to Senior Government approvals, to carry out the 

project . 

2. That $510 for the City's share of the cost be approved in 
advance of the 1972 Rcvonup Budget." 


Your Board RECOMMENDS that the above report of the City Engineer be 
adopted . 


MOVED by Aid. Bird, 

THAT the foregoing report of the Board of Administration 
be approved, 

- CARRIED 


E. Special Agreement: Municipal 
Superannuation Commission and 
the City of Vancouver 

The Board of Administration, under date of December 31, 
1971, submitted the following report: 

The Acting -Director of Personnel Services and the Director of Finance 
report as follows: 

"In 1958 the Municipal Superannuation Act was repealed and a 
new Act passed. The new Act provided for increased pensions. Four 
female employees had taken a pension prior to April 1, 1957, under 
the old Act but had remained in the service. In 1959 Council 
determined that those employees would upon final retirement receive 
a pension calculated under the terms of the new Act, at which time 
the employees commenced contributions under the new Act. In order 
that such a pension could be granted. Council authorized the City 
to enter into an Agreement with the Municipal Superannuation Conmission 
under which the Commissioner would pay a pension calculated under 
terms of the new Act and the City would contribute to the increased 
cost, a monthly amount of $98.68. There are three employees surviving 
who are covered by the Agreement, all of whom retired over ten years 
ago. ^ 

In 1971 the Municipal Superannuation Act was amended increasing 
pensions. In order that the three employees covered by the Agreement 
may receive an increase equivalent to that granted to persons retiring 
under the Act after April 1, 1957, it is necessary that the Agreement 
be amended. The amendment would provide for an increase in the 
monthly payment by the Commissioner of $288.00, of which the City 
would contribute $213.00. Those latter amounts are additional to 
the increases provided for in the previous agreement in 1959." 

cont 'd . . . . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Special Agreement: Municipal 
Superannuation Commission and 
the City of Vancouver (cont'd) 


RECOMMENDED that Council authorize the Mayor and City Clerk 
to execute the Agreement prepared to facilitate the payment of 
increased pensions to the three affected employees. 

MOVED by Aid, Bird, 

THAT the foregoing report of the Board of Administration be 
approved , 

- CARRIED 

F. Report of the Standing Committee on 
Planning and Development, Dec. 16, 1971 

MOVED by Aid, Bird, 

THAT the report of the Standing Committee on Planning and 
Development dated December 16, 1971, be adopted. 

- CARRIED 

G. (i) Report of the Standing Committee on 

Health and Welfare, December 23, 1971 

Consideration was given to the report of the Standing 
Committee on Health and Welfare cj^ted December 23, 1971, and 
action was taken as follows: 

New Social Allowance Rates (Clause 1) 

SECTION A : 

Recommendation (i) 

MOVED by Aid. Linnell, 

THAT this recommendation be approved. 

- CARRIED 

Recommendation (ii ) 

MOVED by Aid, Linnell, 

THAT this recommendation be approved, after striking the 

words 

'that medical coverage apply universally, i.e.' 

- CARRIED 

Recommendation (iii) 

MOVED by Aid. Broome, 

THAT this recommendation bo referred to the Standing 
Committee on Health and Welfare for further consideration and 
the Director of Welfare and Rehabilitation be requested to 
submit further information. 

- LOST 

MOVED by Aid. Bird, 

THAT this recommendation be approved. 

- CARRIED 

Recommendation (iv) 

MOVED by Aid. Phillips, 

THAT this recommendation be approved. 

- CARRIED 


cont 'd . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Report of Standing Committee on 

Health and Welfare, Dec. 23, 1971 (cont'd) 

Recommendation (v) 

MOVED by Aid. Linnell, 

THAT this recommendation be approved. 

- CARRIED 

Recommendation (vi ) 

MOVED by Aid. Linnell, 

THAT this recommendation be received, the information 
having been submitted this day by the Director of Welfare and 
Rehabilitation . 

- CARRIED 

Recommendation (vii ) 

MOVED by Aid. Linnell, 

THAT this recommendation be approved. 

- CARRIED 

SECTION B 

** Appointment of Committee to meet with 

Minister of Rehabilitation and Social Improvement 

MOVED by Aid. Wilson, 

THAT His Worship the Mayor ^e requested to appoint a 
committee to meet with the Minister of Rehabilitation and Social 
Improvement in connection with the matter of New Social Allowance 
Rates . 

- CARRIED 

SECTION C 

Financial Implications re New Social Allowance Rates 

MOVED by Aid. Linnell, 

THAT this item be received, the Board of Administration 
having submitted a report this day on the matter. (see next page) 

- CARRIED 

Balance of Report of Standing Committee on 
Health and Welfare, December 23, 1971 

MOVED by Aid. Bird, 

THAT Clauses 2 and 3 of the report of the Standing Committee 
on Health and Welfare dated December 23, 1971, be received for 
information . 

- CARRIED 
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G.(ii) Board of Administration report: 
New Social Allowance Rates - 
Financial Implications 


The Board of Administration, under date of December 30, 
1971, submitted the following report: 

Your Board has received the following report from the Director of Finance: 

"Council, sitting as Health and Welfare Committee on November 25, after con- 
sidering the report of the Director of Welfare Services regarding 'New Social 
Allowance Rates', passed the following recommendation, 

'(c) that the matter of increased costs be referred to the Board of 
Administration for report back in line with suggestions of the 
Director of Finance that we seek to have our share of the costs 
reduced from the present fifteen percent.' 

The report of the Director of Welfare Services pointed out that if the nevT; 
schedule was applied Provincially then the additional cost to the City of Vancouver, 
using the present cost sharing formula, would be approximately $660,000 per year 
(approximately $2,350,000 additional cost to all the municipalities, cities and 
to\,ms in B.C.). The Health and Welfare Committee recognized the social desirability 
of the new rate schedule but also recognized the near impossibility of the munic- 
ipalities being able to absorb the additional cost. With this in mind the Committee 
passed the above resolution. 

Prior to the report of the Director of Finance being considered by the Committee, 
the Committee, at a further meeting on December 23, 1971 passed a number of further 
recommendations, including the following 

'iii) THAT the income that a social allowance family receives through the 
current family allowance programme be not considered as deductible 
and that the income that a social allowance family may receive under 
the new Federal Family Income Security Plan not be considered as 
income either. ' 



This recomim»ndation of the Committee^ has the effect of changing the cost picture 
from that reported by the Director of Welfare Services such that the additional 
cost to the City of Vancouver would increase to $835,000 per year from the $660,000 
reported above, and the additional costs to all the municipalities, towns and cities 
in B.C. would increase to $2,985,000 per year from the $2,350,000 reported above. 
The reason that the recommendation changes the cost picture is that the Director 
of Welfare Services ' report assumed that family allowances received would be deducted 
from wi'lfare payments as the level of the recommended welfare payments included 
provision for all sundry items of need. 

The following table illustrates the historical cost sharing formulae that have 
been imposed on the municipalities, the cost to the City and the percentage that the 
cost is of the City's Revenue Budget. 


Welfare 


Total 


Year 


Pc^rcentape Share of Total Welfare 
Prov. Wfllare Costs L'aid Cost to 

by MunloipalitioH, etc. City of 
in the P yovitior Vancouver 


Admin. Welfare 

Costs and 

City of Admin. 

Vancouver Costs 


Percentage that 
the Total rep- 
resents of the 
City's R€» venue 
Budttet 


I9ba 

1959 

19t>0 
1961 


Apr. 1/58 Lo Aug. 31/58 15% 
(On residency basis) 

Sept. 1/58 to Mar. 31/68 
No residency requirement 

lOX 


(000) 
$ 568 

707 

815 
1,268 


(000) 
$ 432 

459 

489 
493 


(000) 
$ 1,000 

1,166 

1,304 
1,761 


3.0% 


3.2 


3.4 
4.4 
cont 'd . . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


New Social Allowance Rates: 
Financial Implications (cont'd) 





Welfare 

Total 

Percentage that 


Percentage Share of Total 

Welfare 

Admin. 

Welfare 

the Total rep- 


Prov. Vfelfare Costs Paid 

Cost to 

Costs 

and 

resents of the 


by Municipalities, etc. 

Clry of 

City of 

Admin. 

City's Revenue 

Year 

In the Province 

Vancouver 

Vancouver 

Costs 

Budget 



(000) 

(000) 

(000) 



II 

1,206 

510 

1,716 

A. 2 

in. 3 

II 

1,178 

506 

1,68A 

A.O 


If 

1,234 

52q 

1,763 

A.O 


II 

1,380 

585 

1,965 

A. I 


II 

1,377 

6U) 

1,996 

A.O 

1967 

lOX 

1,592 

563 

2,155 

A.l 

1968 

Apr. 1/68 to Mar. 31/71 

3,597 

663 

A, 260 

7 . 2 


20% 





1969 

II 

4,355 

835 

5,190 

8.1 

1970 

II 

6,115 

95A 

7,069 

9.') 

1971 

(est.) Apr. 1/71 15% 

1 

6,562 

1,09A 

7,656 

q.9 


If the estimated Increase of 

$835,000 In City of Vancouver costs 

had 


been effective In 1971, the 

last llpe would 

be 



1971 


7,397 

1,09A 

8,A91 

10.9 


Explanatory note 


* The table shows a jump In the percent of our total budget required to meet welfare 
costs, from h.lX In 1967 to 7.2% In 1968. This was caused by the Provincial 
Government Increasing the municipal share of wplfare costs from 10% to 20%. At 
the ranie time the Government also Increased the L'rovlnclal Per Capita Grant to 
Municipalities from a sliding scale (decreas^n^ amount per capita as population 
went up) to a straight $25 per capita, w^lch was definitely beneficial to Van- 
couver. The fact that the Government partla|.ly corrected an Inequitable situation 
concerning the per capita grant In the same year as they doubled the welfare 
cost load on municipalities tended and was pfo|jably Intended to look like an 
offset. However, In the Municipalities Aid Act the per capita grant (now $30) 
Is applied as follows: 


$25 (effective 1968) 

$1 (conunenced 1969) 
$2 (commenced I'^l'O) 


- streets, roads, pollution control, policing, 
parks, then pther services for which no grant 
Is recelvec| from the Government. 

- ambulance services, tourism and Industrial 
deve lopmenf:. 

- social services. 


Therefore, partially correcting the Inequitable nature of the per capita grant 
cannot be considered In any way to have offset the doubled welfare cost. 

The Increasing burden of welfare costs at the municipal level (In this case 
Vancouver) Is quite apparent from the table. There Is no reason to expect any 
decrease In this burden by virtue of a decrease In the welfare rolls. 

The adequacy of welfare support payments are primarily a responsibility of 
the Federal Government (If the concept of equitable treatment of all citizens 
applies) and only secondarily of the Provinces. It Is doubtful that, on any kind 
of theoretical basis, municipalities should even be sharing the cost. However, 
the senior governments have decided that municipalities will share the costs 

cont 'd . . . . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

New Social Allowance Rates: 
Financial Implications (cont'd ) 

regardless of any theoretical or equity considerations. Nevertheless, while the 
senior governments are prepared to arbitrarily Impose cost sharing on the munic- 
ipalities they are not equally prepared to broaden the revenue base of the munic- 
ipalities to adequately meet expenditure requirements. This Imposes very definite 
limits on the ability of municipalities to absorb cost Increases, no matter how 
desirable socially, without raising taxes to levels detrimental to the health of 
the urban structure. 

With the above considerations In mind. It very definitely appears that If the 
senior governments consider the proposed welfare rate schedule to be socially 
desirable then at the vt^rv least they should be willing to assume the full additional 
.ost. The most appropriate means of doing so would be to adjust downwards the 
share of total Provincial welfare costs paid by the municipalities, cities and 
towns In B.C. The present share Is 157. (balance Is 507. Federal, 357. Provincial). 
Working back from available figures suggests that at the very least the sharing 
percentage should be reduced to 13.35L from 15X. 

1 «7ould therefore recommend that 

Council make strong representation to the Provincial Government to signif- 
icantly reduce the Intolerable welfare cost burden on the municipalities, cities 
and to\-ms of the Province, and that, at the very least. If the Government considers 
the proposed new social allowance rates to be socially desirable, and Implements 
them, that the municipalities' share of total Provincial welfare costs be reduced 
at least to the 13.35L level." 

Your Board supports the recommendations of the Director of Finance and suggests 
for Council consideration that the most effective presentation may be for a delegation 
of Council to deliver the representations In person to the Provincial Government. 

MOVED by Aid, Phillips, 

THAT the foregoing recommendation of the Director of Finance 
and suggestion of the Board of Administration, be approved, 

- CARRIED 

**(see page 8 regarding a committee of Council, 
meeting with the Minister) 


H, Report of Special Committee 

re New Provincial Courts (Vancouver) Complex 

The Special Committee re New Provincial Courts (Vancouver) 
Complex, comprising Aldermen Hardwick and Rankin, submitted the 
following report dated December 21, 1971: 

" March 8, 1971, Aldermen Hardwick and Rankin were appointed by 

Council resolution to take up with provincial and federal officials 
the matter of possible sharing of costs in the building of the New 
Provincial Courts (Vancouver) Complex. 

Meetings were held with the Board of Administration, Legal and 
Courts Departments, and letters prepared for submission to Attorney- 
General Peterson and Minister of Justice, Mr. Turner. Copies of 
the letters were submitted to Council May 18, 1971. 

Mr. Turner, in reply, pointed out correctly that the maintenance 
of courts of criminal jurisdiction is a provincial responsibility 
(Heading 14 of Section 92 of the B.N. A. Act), and further that 
if the province requested aid on our behalf "I cannot give you 
any encouragement that our response to a request from the 
Attorney General of British Columbia would be favourable." 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Report of Special Committee re New 
Provincial Courts (Vancouver) Complex (cont'd) 

Mr. Peterson in reply asked for more information about court use 
which will be forthcoming from the new Court Clerk. However, 
he agreed to "make normal payment for rental of the space 
occupied by its Probation Service in the new building. The 
Department of Public Works deals with rentals of this sort". 

We have asked Mr. J. L. Mulberry of the Legal Department to 
carry through with providing information to the Attorney General. 

We recommend the Committee be discharged.'' 

MOVED by Aid. Hard wick, 

THAT the foregoing report be approved. 

— CARRIED 

I. Winter Employment Programs: 
Seventh Report 

The Board of Administration, under date of January 4, 1972, 
submitted the following report: 

The City Engineer reports as follows: 

'•An additional proposal under the Federal Provincial Employment 
Loans Program has been put forward by the Superintendent of Parks & 
Public Recreation: 

Crystal Aquatic Centre 

Construction of the Crystal Aquatic Centre had qualified under 
the 1970/71 Federal Provincial Loans Program. The Superintendent of Parks 
^ Public Recreation states that the project has been delayed by the time 
consumed in planning due to extensive participation of swimming clubs 
and citizens groups. 


6l4 

12 


It may now be possible to nyalify this project under the 
1971/72 Fmployment Loans Program if the Federal Government agrees 
to transfer funds from the 1970/71 to the 1971/72 programs. The 
application for qualification under the 1971/72 Loans Program must 
be accompanied by an approving resolution of Council. 


The Superintendent of Parks & Public Recreation states that the 
lean required for the project will be $2,500,000. The 'forgiveness' which 
would be available under the 1971/72 Loans Program is estimated at 
$125,000, leaving an estimated City share of $2,375,000. 

Under the current Five Year Plan, the City has authority to 
borrow $2,000,000 for this project. To date, $100,000 has been borrowed 
for preliminary studies, leaving authorized borrowing for this purpose of 
$1.9 million. 

The Superintendent of Parks & Public Recreation states that the 
difference of $475,000 betv/cen the estimated City cost of $2,375,000 and 
the authorized borrowing of $1,900,000 will be met by an allocation of 
funds from the Board of Parks & Public Recreation's Park Development Fund. 

On behalf of the Superintendent of Parka & Public Recreation I 
liECOf.P.IEND that this project be included in the City's Winter Employment 
Program and that the Superintendent of Parks £. Public Recreation be 
authorised to sign the application form. 


cont 'd 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont 'd) 


Winter Employment Programs: 
Seventh Report (cont'd) 


The Superintendent of Parks & Public Recreation advises tha 
a request will be made for provision from Parks Development Fund of 
$475,000 required over and above the borrowing authority for Crystal 
Pool in the Five Year Plan. " 


Your Board RECGMJvIEKTDS thet the above report of the City Eno 
be adopted. 

MOVED by Aid. Bird, 

THAT the foregoing report of the Board of Administration be 
approved . 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Broome, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid. Broome, 
SECONDED by Aid. Adams, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

BY-LAWS 

1. BY-LAW TO AMEND BY-LAW No. 4531 
BEING THE REFUSE BY-LAW 


MOVED by Aid. Linnell , 
SECONDED by Aid. Broome, 

THAT leave be given to introduce a By-law to amend By-law 
NO. 4531, being the Refuse By-law, and the By-law be read a first 
time . 

- CARRIED 

MOVED by Aid. Linnell, 
SECONDED by Aid. Broome, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Linnell, 
SECONDED by Aid. Broome, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in 
the Chair. 

- CARRIED 

MOVED by Aid. Linnell, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Linnell, 
SECONDED by Aid. Broome, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 
cont 'd . . . 
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BY-LAWS (cont'd) 

By-law to amend By-law No. 4531 
Being the Refuse By-law (cont'd) 


MOVED by Aid. Linnell, 
SECONDED by Aid. Broome, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED 

(The By-law received three readings) 

2. BY-LAW TO AMEND BY-LAW No. 3575 BEING THE 
ZONING AND DEVELOPMENT BY-LAW (W/S Cambie, 
south of 65th Avenue) 


MOVED by Aid. Hardwick, 
SECONDED by Aid. Broome, 

THAT leave be given to introduce a By-law to amend By-law 
No. 3575 being the Zoning and Development By-law, and the By-law 
be read a first time. 

- CARRIED 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Broome, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Broome, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in 
the Chair. 

- CARRIED 


MOVED by Aid. Hardwick, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Broome, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Broome, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED 

(The By-law received three readings) 

3. BY-LAW TO AMEND BY-LAW No. 357 5 BEING THE 
ZONING AND DEVELOPMENT BY-LAW (S/W corner 
of 20th Avenue and Clark Drive) 


MOVED by Aid. Calder, 
SECONDED by Aid. Phillips, 

THAT leave be given to introduce a By-law to amend By-law 
No. 3575, being the Zoning and Development By-law, and the By-law 
be read a first time. 

- CARRIED 

MOVED by Aid. Calder, 
SECONDED by Aid. Phillips, 

THAT the By-law be read a second time. 

- CARRIED 


cont 'd . 
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BY-LAWS (cont 'd) 

By-law to amend By-law No. 3575 being the 
Zoning and Development By-law (cont'd) 


MOVED by Aid, C alder, 
SECONDED by Aid, Phillips, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in 
the Chair, 

- CARRIED 

MOVED by Aid, Calder, 

THAT the Committee of the Whole rise and report, 

- CARRIED 

The Committee then rose and reported the By-law complete, 

MOVED by Aid, Calder, 
SECONDED by Aid, Phillips, 

THAT the report of the Committee of the Whole be adopted, 

- CARRIED 

MOVED by Aid, Calder, 
SECONDED by Aid. Phillips, 

THAT the By-law be read a th^-rd time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal , 

- CARRIED 

(The By-law received three readings) 
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MOTIONS 

1, Schedule of Council Meetings: 
1972 

MOVED by Aid, Hardwick, 
SECONDED by Aid, Broome, 

THAT the regular meetings of Council for the year 1972 be 
set as follows, such meetings to commence at 9:30 a,m.: 


MONTH DAY (Tuesday) 


January 11 

18 
25 

February 1 

8 
15 
22 

(Skip 29) 

March 7 

14 
21 
28 

April (Skip 4) 

11 
18 
25 


cont 'd . 
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MOTIONS (cont 'd) 


Schedule of Council Meetings 
1972 (cont'd) 

(MONTH) 


(DAY - Tuesday) 


May 


2 
9 
16 

(SHip 23) 
30 


June 


6 
13 
20 
27 


July 


(Skip 11) 
18 

(Skip 25) 


August 


September 


October 


(Skip 8) 
15 

(Skip 22) 
29 


(Skip 5) 
12^^ 
19 
26 


(Skip 10) 
17 
24 
31 


AMENDED 
SEE PAGR...IH H I' II 


November 


7 
14 
21 
28 


December 


(Skip 12) 
19 

(Skip 26) 


- CARRIED 


2 . EvcMiing Meetings 
MOVED by Aid. Hardwick, 

SECONDED by Aid. Rankin, ^ 
THAT the City Clerk bo requested to bring to the Council f 
attention at the first regular meeting of each month, the matter 
of evening meetings, with a list of ma.jor topics which could bo 
considered at such meetings. 


- CARRIED 
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ENQUIRIES AND OTHER MATTERS 


Alderman Wilson - 
Old Library Building: 
Main and Hastings Streets 


requested a progress report be given 
to Council respecting the future use 
of this building. 


His Worship so instructed. 


Alderman Bird - 
Snow Removal 


referred to complaints respecting 
snow removal and Alderman Rankin 
felt a report should be received in 
regard to procedures and equipment on 
hand for the purpose. 


It was advised by His Worship the 
Mayor that such a report has been 
instructed by the Council, 


NOTICE OF MOTION 


1 . 


Canadian Merchant Marine: 

Large Bulk and Container Cargo Ships 


The following Notice of Motion was submitted by Alderman 


Wilson and Alderman Sweeney, and recognized by the Chair: 

MOVED by Aid, Wilson, 
SECONDED by Aid, Sweeney, 

THAT WHEREAS the Canadian Transport Commission caused to 
be prepared a feasibility study by consultants Hedlin Menzies & 
Associations Ltd, 'on an Analysis of Economic Potential of a 
Canadian Merchant Marine'; 

AND WHEREAS Canadian Transport Commission released the 
report 22 September, 1971 and in a press release stated the 
following : 


'In Brief, the report says there could be a net economic 
benefit to Canada through Government-assisted development 
of a privately-owned fleet of very large oil and ore 
carriers for the export of iron ore, coal and grain and 
the import of crude oil. 

The report sees little or no potential net economic 
benefit in vessels of under 90,000 tons deadweight.' 


AND WHEREAS the following is quoted from the Summary of 
Analysis, Page XIII, Paragraph 11: 

"By 1995, Canada's Pacific Coast ports are projected to 
handle 55 per cent of total Canadian ocean loadings of 
major bulk commodities, as compared to 38 per cent in 
1967, Among major bulk commodities involved in Canadian 
deep-sea trade, bituminous coal loadings, iron ore loadings 
and crude petroleum unloadings are projected to be 
particularly important to Canadian trade," 

AND WHEREAS the Port of Vancouver continues to retain 
its pre-eminence as Canada's No. 1 port in cargo volume handled, 
and the Port is sharing with all other Canadian ports dismay 
that not a ton of Canada's resources exported overseas is shipped 
in a Canadian flag ship. 


cont 'd 
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NOTICE OF MOTION (cont'd ) 
Canadian Merchant Marine: 

Large Bulk and Container Cargo Ships (cont'd ) 

AND WHEREAS Vancouver Council now has an opportunity 
to encourage the establishment of a shipping line based in 
the Port of Vancouver consisting of a fleet of very large oil 
and ore carriers for export of iron ore, coal, and grain and 
the import of crude oil. 

AND WHEREAS the Hon. Minister of Transport in replying 
to City Council's request to intervene in negotiations with 
the C.N.R. in respect to an overseas shipping service contained 
in the 1913 Agreement, had this advice as stated in the final 
paragraph of his letter dated 22 September, 1971: 

"I would appreciate your extending my greetings 
to the members of the City Council, and informing 
them that, in light of the particular circumstances 
that prevail, follow-up directly with Canadian 
National and joint exploration between it and the 
City of Vancouver of this interest would seem to be 
the indicated course . " 

AND WHEREAS the Canadian Pacific Steamships successfully 
operate, and advertise throughout Europe "CP. Ships the 
Container Way to Canada and the U.S.A." 

THEREFORE BE IT RESOLVED TfiAT the matter of encouraging 
the establishment of a Canadian Flag Ship Line operating large 
bulk and container cargo ships out of the Port of Vancouver 
be referred to the Standing Committee on Transportation for 
study report and recommendations . 

FURTHER BE IT RESOLVED THAT the Chairman of the Transpor- 
tation Committee together with t)ie City representative on the 
Vancouver Port Authority, Alderman Sweeney, these two be 
authorized to discuss with the officials of the Canadian National 
Railway (Steamship Division) the prospects of operating a trans- 
ocean service of large ships to carry Canadian resources for 
export to the markets of the world and report the results to the 
Standing Committee. Authority is also granted to discuss with 
any other Canadian group interested in establishing a fleet of 
large cargo vessels to carry Canadian resources from the Port 
of Vancouver to the markets of the world and report to the 
Standing Committee. 

(Notice) 
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The Council adjourned at approximately 3:40 P.M. 

*** 

The foregoing are Minutes of the first meeting of the Council in the 
year 1972, held January 5, 1972, which were adopted on January 11, 
1972. 



BOARD OF ADMINISTRATION ...... » (WORKS) 1 


December 31st, 1971 


The following is a report of the Board of Administration: 
WORKS & UTILIl'Y MATTERS 
CITY ENGINEER'S REPORT 


RECOMMENDATIONS : 


1. l/S 8th Avenue Between Hemlock Street 

and Birch Streets, Abutting Lots A and B 
of Lot 5. Block 332. D.L. 526 - Closure 


"An application has been received from The Broadway Pentecostal 
Tabernacle to acquire the 10-foot lane abutting Lots A and B of Lot 5, 
Block 332, D.L. 526. 

The location of the improvements preclude the development of a 
lane in this block. 

I RECOMMEND that the aforementioned lane abutting Lots A and B 
be closed and stopped up and sold to the Broadway Pentecostal Tabernacle 
subject to the following conditions :- 

(a) The sale price to be $3,750 in accordance with the recommendation 
of the Supervisor of Property & Insurance. 

(b) The closed lane to be consolidated with the east half of Lot 3, 
the east and west halves of Lot 4-, Lots A and B of Lot 5, and 
Lots A and B of Lots l6 and 17, Block 332, D.L. 526 to form one 
parcel. 

(c) The applicant to bear all costs of registration." 

Your Board RECOMMENDS that the foregoing be approved. 


2. Planter Tubs S.E. Comer of 

Richards and Davie Streets 


"Mr. B.G. Ounsted, acting for Canadiain Linen Supply Co. Ltd. has 
now applied for permission to retain existing circular concrete planter tubs 
between the sidewalk and the building on Richards Street and Davie Street 
(1200 Richards Street) . These tubs were recently installed in front of this 
building without permission being sought by the owner. Ground treatment 
between sidewalk and building is now aa followo:- 

Excuvatod Lo /+ Inchoa In dopth; 

Wood klllor ;iprny, J'olyoihylono Mombruno; and 

Killed wll.h compacted 3/A" mlnua orutihod gruvol. 

Under the Encroachment By-Law, the owner becomes responsible for 
all aspects of this emcroachment . 

I RffiOMMMD:- 

(a) Permission be granted subject to the Encroachment By-Law. 

(b) The annual charge be Nil." 


Your Board RECOMMENDS that tho foregoing be approved. 


Board of Administration, December 31, 1971 (WORKS - 2) 


3. Street Improvement: Kaslo Street from 
25th Avenue to 180' South of 28th Avenue 


The City Engineer reports as follows: 

I 

"The road surface on this portion of Kaslo Street is built on 
the westerly 33' of the right-of-way because when the street was 
constructed not all of the easterly 33' had been dedicated. 

The full width is now available, and it is now proposed to 
centre the surface on the right-of-way, improve the drainage, and 
extend the portion south of 28th Avenue further to facilitate access 
tp City-owned property on the east side of Kaslo Street. 

i 

The proposed work consists of ripping the existing surface, 
excavating and filling as necessary, and grading and gravelling the 
new surface, plus relocating catch basins and adjusting two 
manholes . 

I RECOMMEND that the above street improvement be undertaken. 
The estimated cost is $10,000.00 and funds are available in the 
1971 Capital Budget Account No. 147/7914 'Grading Unallocated'." 

Your Board RECOMMENDS that the foregoing report of the 
City Engineer be approved. 


4 , Left Turn Bays on Broadway at Fraser Street 

The City Engineer reports as follows: 

"As part of the City's Winter Employment Program it is proposed 
to construct left turn bays on Broadway at Fraser Street. Left 
turning vehicles have been causing increasing delay to through 
traffic. Operational measures involving adjustments to the signals 
are no longer adequate to minimize delay and it is, therefore, 
appropriate to construct left turn bays at this location. The 
construction of these left turn bays will complete the route treat- 
ment of Broadway between Kingsway and Boundary Road. 

Funds are available in Account Code Number 147/7924 'Provision 
for left turn bays - Unallocated'. 


The estimated costs of the work are: 


Total Cost $96,500 
Senior Government Forgiveness $15,000 
City's Net Cost $81,500 

The $96,500 total cost will be loaned to the City at reduced 
interest rates under the Capital Loans Program. 


I RECOMMEND that: 


(a) The City Engineer be authorized to construct left turn 
bays on Broadway at Fraser Street. 

(b) Funds in the amount of $81,500 be appropriated from the 
1971 Streets Capital Budget, Account Code Number 147/7924, 
'Provision for left turn bays - Unallocated'," 

Your Board RECOMMENDS that the foregoing report of the City 
Engineer be adopted. 


COUHaiACTlOHSEEPAGE(S).>^^~ 
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Board of Administration, December 31, 1971 .... (WORKS - 3) 

5. Installation of Centre Boulevard 
on West 70th Avenue 


The City Engineer reports as follows: 

"When West 70th Avenue, West of South West Marine Drive was paved in 
1961, a centre boulevard approximately 20 feet wide and 450 ft. long between 
South West Marine Drive and Heather Street was created. 

At the present time traffic is diverted from this area by small 
islands at each end. The area of loose gravel between the islands is presently 
being crossed by vehicles to obtain access to developments on the south side 
which are readily accessible by entrances off Marine Drive. It is desirable to 
eliminate this cross movement and separate the opposing east-west flows. The 
cross movement is illegal, being prohibited by Section 80 of the Street and 
Traffic By-law. 

This cross movement also carried loose gravel on to the adjoining 
pavement and induces the development of puddles which produce a most unsightly 
condition. 

As part of the City»s Winter Employment Program it is proposed that 
the area be enclosed by constructing curbs along the north and south sides 
between the ends of the existing islands at the east and west end. The enclosed 
area would then be finished by landscaping. 

The estimated costs of the work are: 


Total Cost Senior Government City^s 

ForKivenoari Net CoKit 

$ 7,100.00 $1,200.00 $ 5,900.00 

The total cost of $7,100.00 id.ll be loaned to the City at reduced interest 
rates under L-he Capital Loans Program. 

Funds are available in Streets Capital Fund, Appropriation No, 147/7915, 
"I-iandscapo Islands and Boulevards - Unallocated." 

Your Board RECOMMENDS that an appropriation in the amount of. $5,900.00 
be established from funds stated above, for the purpose of curbing and landscaping 
the centre boulevard on West 70th Avenue between Heather Street and South West 
Marine Drive. 


FOR COUNCIL ACTION SEE PAGE(S)...£^^ 
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HARBOURS AND PARKS MATTERS 


CONSIDERATION: 


1. Parks Board Income Operations Adjustments 

Your Board submits the following report from the Director of 
Finance: 

"The Board of Parks and Public Recreation is permitted to retain 
net profits from their income operations and to use these funds for 
capital expenditures on income producing facilities. 

During the June 30th review of the 19 71 Revenue Budget it was 
noted that the net profit from the Parks Income Operations, estimated 
at $300,000 for the year, would probably not be realized due to poor 
weather conditions in the first half of the year. Council therefore 
instructed the Parks Board to prepare a revised budget of their capital 
expenditures on income producing facilities based on a current projection 
of the net profit from Income Operations to the end of the year. 

The Parks Board estimate that the net profit from Income Operations 
will amount to $260,000 for the year 19 71 which is a reduction of 
$40,000 from the original estimate and have adjusted their budget of 
capital expenditures on income producing facilities by the $40,000 as 
follows: 


Reductions Prom To Reduction 


Children's Zoo Development 

$15,000 

$12,000 

$ 3,000 

Burrard ^farlna Ir.provemeats 

4,500 

2,500 

2,000 

Emergency Lichtlnr* 

5,000 

4.200 

800 

Golf Course iii»proveacuC3 

15,000 

11,000 

4, 000 

Ml«cellanGou3 Equlpiaent 

10,000 

7,500 

2,500 

Major Roof Repairs 

14,000 

7,000 

7,000 

!!3jor PalutlnR, and Building 




Ilep.-ilra 

15,000 

5,000 

10,000 

Pavilion Renovations 

24,090 

20,090 

4,000 

Sunset Beach Equipment 

1.500 

1,200 

300 

McClesry Clubhouse Alter. 

21,000 

20,500 

500 

Westbank Booth Eciulpnent 

5,600 

4,600 

1,000 

Fire ;-':t::ia!ruiaUer3 

2,500 

1,100 

1,400 

Cash Ke^^lsters Replacements 

5,000 

2,500 

2,500 

r.ilrd i^each Booth 

1,200 

900 

300 

r.i.'atro In thci Park Loan 




(:ie,iaid) 

2,500 

NIL 

2,500 

Luti'>erc:en' s Arch - Shutters 

3,600 

1,600 . 

2,000 

Drlvlr", Rnnpe - FenclnR 

30,000 

24,000 

6,000 


Total Reduction $49,800 


Inr.r.T.'inra 

TroKi 

To 

Increase 

Kltcllnro Pool Tooth 

$ 2,300 

$ 2,f.00 

$ 300 

■(.tic!: Toucl j'.ooth loiitp.r'cnt 

5,'^0') 


1,000 

Iiuloor Pool liqulnr.cnt 

7,';'>0 

7,700 

2 CO 

Iroiipi ct Toint ).quin"'.ont 

b , 000 

7,100 

l,ico 

Cnpit-il Account - "tituro 




Uevclopmaat 

13, SCO 

20,300 

6,500 

Locarno wooth Equlpaunt 

2,300 

2,800 

5C0 

Ico [link liqulpaent 

4,500 

4,700 

200 

Tctnl IrcranuQ 



5 9,800 

Net n.'^viuctlou In Capital E>;potuUture« 


9 AO, 000 


Cont ' d . . . 
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Clause #1 Continued 


The Director of Finance has reviewed the revised net profit estimate 
of $260,000 with Park Board officials and, based on information received, 
is in agreement with their estimate." 

Your Board submits to Council for CONSIDERATION: 

(a) the revised net profit from Parks Income Operations of 
$260,000 which is a reduction of $40,000 from the 
original estimate. 

(b) the corresponding net reduction in capital expenditures 
on income producing facilities of $40,000 as detailed 
in the foregoing report. 


FOR COUNCIL ACTION SEE PAGE(S), 
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Board of Administration, December 31, 1971 .... (BUILDING - 1) 
RECOMMENDATIONS 

1. 428 West 62nd Avenue: 

Retention of Shed - E.G. Martin 


The Director of Planning and Civic Development reports as follows: 

"Mr. E. G. Msrtin of 428 West 62nd Avenue has by letter dated November 12, 
1971, requested City Council to 'allow us to retain our shed which we have 
had for several years.' 

A copy of Mr. Martin's letter is circulated for the information of City 
Council. Mr. Martin also requests permission to appear before City Council. 

The site is located on the south side of West 62nd Avenue between Cambie 
and Yukon Streets, in an area zoned as RS-1 One Family Dwelling District. 

The site has a frontage of 45' and is 122' deep. There is a 20' wide lane 
at the rear. 

On inspection by the Department of Permits and Licences it was found that 
an addition has been erected to the existing aarage without approval. 
Subsequently Mr. Martin filed a Development" Permit ApDlication to retain 
the 17'6" by 2i'0" storage shed as an addition to the existing 20'0" by 
24'6" carport in the rear yard of this one family dwelling. 

The application was considered by the Technical Planning Board, who noted that 
the storage shed together with the existinq garaae would have a total area 
of 858 square feet, as well as a total width of 42'; (being 93% of the site 
width of 45'). 

The Technical Planning Board REFUSED the application in that the development 
was considered unsuitable having regard to the excessive area and width. 

For the majority of the City lots, including the subject site, the maximum 
area for accessory building allowed as 'Outright Uses' is 460 square feet, 
with the width not exceeding 2/3 the width of the site. 

The Technical Planning Board will, upon application, also normally allow 
accessory buildings to ha/e maximum area of approximately 500 square feet, 
providing the garage/ carport etc. does not exceed 2/3 the width of the 
site. Such area is considered a sufficient size to accommodate up to three 
vehicles under cover. 

After the Technical Planning Board's refusal, Mr. Martin filed an appeal to 
the Board of Variance, at which hearing Mr. Martin advised the Board of 
the reasons why he wished to keep the storage shed. The Board of Variance 
DISALLOWED the appeal and upheld the previous decision of the Technical 
Planning Board. 

The provisions of the Vancouver Charter provide that: 

'No appeal shall lie from the decision of the Board of 
Variance . ' 

Recommendation 

Having regard to the regulations of the Zoning and Development 
By-law, the consideration of the Technical Planning Board and 
the decision of the Board of Variance, it is recommended that 
the letter from Mr. E.G. Mortin bo RECEIVED; that a copy be 
provided of this report. Further, \.h.!^y. the Director of Permits 
and Licences continue normnl enforcement procedures," 


Your Board recommends that the Recommendations of the Director of Planning 
and Civic Development be endorsed. 

DELEGATION REQUEST 


^7 
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Board of Administration, December 31, 1971 .... (BUILDING - 2) 

2. 7955 Yukon Street: 

Retention of Garage and Carport - R.B.Sapro 

The Director of Planning and Civic Development reports as follows: 

"Mr. Robert B. Saoro of 7955 Yukon Street has by letter dated July 
14, 1971, requested an opportunity to appear before City Council, 
regarding the retention of a double garage and carport at the rear of 
this site. 

A copy of Mr. Sapro's letter is circulated for the information of City 
Council . f'ir. Sapro also requests permission to appear before City 
Council . 

The 50' wide by 145' site is located on the v/est side of Yukon Street 
between West 63rd Avenue and 64th Avenue. A 20' wide lana exists at 
the rear. 

The Director of Permits and Licences advises that the site was inspected 
following a complaint that a commercial business was being carried out 
in the double garage at the rear of the site. Althoiioh it v/as found 
that the garage did contain various power tools, Mr. Sapro advised 
the Inspector the tools were for hobby use only. In consequence, no 
further action was taken on the complaint. 

However, during the inspection it was noticed that there was an 
addition to the garage erected not only without the required permits, 
but also in contravention with the 'outright use' regulations of the 
RS-1 One f-aniily Dwelling District Schedule of the Zoning and Developm.ent 
By-law with regard to area and width. The combined garage and carport 
being approximately 48' wide and 20' deep -- having a total combined 
area of 960 square feet. 

Mr. Sapro was advised by letter of the contravention of the By-law 
with the order to take corrective action. In coriseouence Mr. Sapro 
has written to Council end meantime tits City Building Inspector has 
withheld further enforcement action. 

for a Contracting Business 
(NOTE: Mr. Sapro has a 1971 License/, with the business address 
only at his home. This licence does not allow the site 
to be Lsed for the contracting business). 


History : 

In 1958, Mr. Sapro filed a Development Permit Aoplication for 
a 38' wide by 24' doen garage having a floor area of 912 square 
feet. This application was REFUSED by the Technical Planning 
Board as the garage was considered excessive in area having 
regard to the size of the site. 

Subsequently in 19SQ, Mr. Sanro obtained the Technical 
Planning Board's approval to erect a 32' wide by 23' deep 
garage having a floor area of 736 square feet. Tfie Technical 
Planning Board in 155C granted this size qaraoe havinn regard 

that the accessory building would not exceed 2/3 the width of 
the site, also that the sito was 145' deep rather than a 
standard 120' . 


Present Position : 

Although Mr. Sapro has not made an application at this time 

for the size of carport/garage now existing on the site (i.e. 

920 square feet), such size accessory building v/ould not 

normally be approved by the Technical Planning Board. 


cont 'd . 
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Board of Administration, December 31, 1971 .... (BUILDING - 3) 
Clause #2 continued : 

For the majority of City lots, including the subject site, the 
maximum area for accessory buildings allowed as 'outright uses' 
Is 460 square feet, with the width not exceeding 2/3 the 
width of the site. The Technical Planning Board will also 
normally allow accessory buildings to have maximum area of 
approximately 500 square feet, providing the garage/carport 
etc. does not exceed 2/3 the width of the site. 

It is considered that the size of carport as originally approved 
by the Technical Planning Board in 1958 is of adequate 
size to meet the needs of a one family dwelling in this location 
and depending on the size of the cars, could provide parking 
space for up to four cars. 


Recommendatio n : 

It is recommended that Mr. R. B. Sapro's letter be RECEIVED and the 
Director of Permits and Licences be requested to carry out normal 
enforcement procedures." 


Your Board recommends that the recommendations of the Director of Planning and 
Civic Development be endorsed. 


DELEGATION REQUEST 

3. Alteration of an Existing Gasoline Service 
Station located at 495 Kingsway 

The Director of Planning and Civic Development reports as follows: 

"Mr. Don Baynes for Driver's Gas Mart has filed Development Permit Application 
No. 57471 to alter the existing gasoline service station building on this 
site to provide a retail store'and to retain the existing gas sales on 
this site. 

The site is located in a C-2 Commercial District and the gasoline service 
station policy as adopted by City Council on October 1st, 1958, permits 
alteration of the gasoline service station at this location. 

It is proposed to alter the existing service station building, by 

removing the existing service beys to provide a retail store. A letter 

subnilted by tlie applicant, advises the retail sales will include 

automotive accessories, bicycles, and items normally sold by a service slatio!). 

Gasoline sales cire to be continued, but no automotive repairs will bo 

done. 

The Technical Plannino Board and the Town [Planning Commission rccom:r,snd 
that Development Permit No. 57471 be approved in accordance with the 
submitted appl icav.ioii , such plans and information forming part tliorcof, 
thereby permitting the alteration of the existing service station buildir..;;' 
on this site to provide a retail store with the retention of the gasoline 
sales, subject to the following conditions: 

1. Prior to the issuance of the Development Permit, revised drawings are 
to be submitted or the submitted drviwings amended t the satisfaction 

of the Director of Planning indicating: 

(a) Landscaping to the satisfaction of the Director of Planning. 

(b) Three off-streot parking spaces and two off-street loading 
and unloading spaces in accordance with Sections 12 and 13 of 
the Zoning and Development By-law. 

cont 'd . . . . 
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Clause #3 continued; 

2. All goods to be contained within the proposed retail building and 
no display of merchandise to be on the open portions of this site 
other than as provided for under Section ll(10)(C)(i) of the Zoning 
and Development By-law. 

3. All signs to comply with the Zoninq and De/elopment By-law. 

4. No automotive repairs to be carried out in conjunction with the retail 
store and rias sales on this site. 

5. AIT landscaping to be provided within six (5) months from the date 
of issuance of tins permit and thereafter permanently maintained." 

Your liuard recuimnonds that the recoirmondat i uns of tin; Director of plannincj and Civic 
Dovclop:iicnl. bo cndoi'sod. 

INFORMATION 

4. Complaint: Temporary Structure 
Jericho Tennis Club 


The City Clerk's office has received a letter from Mrs. M. 
Baker of 3854 West 1st Avenue, complaining about the temporary 
structure built over the tennis courts at the Jericho Tennis Club. 
A copy is circulated. 

The Director of Permits and Licenses reports as follows: 

"In August 1971 the Jericho Tennis Club requested permission 
to erect an air supported structure over two of their tennis 
courts for a period of one year. This request was embodied in a 
report to City Council by the City Building Inspector on August 24. 
City Council approved the request and one of the Conditions of 
approval was that the Technical Planning Board also approve the 
proposed structure. 

The Tennis Club applied to the Technical Planning Board and 
received permission under Development Permit #56486 to erect the 
air supported structure which was to be 102' x 114' x 32 '4" high 
for a period of one year expiring August 31, 1972. No Conditions 
as to the length of time that the structure was to stay inflated 
were imposed on the applicant, although their written submission 
indicates that they would be using this cover only during the 
period from October to April when weather would normally prevent 
the use of the two tennis courts. 

Inspections show that the structure has been erected in 
accordance with the approved plans. The supplier of the structure 
advises that it was specifically designed and manufactured of a 
non-stretch material in such a way that when fully inflated it 
does not exceed the maximum permitted height of 32 '4". 

It should be noted that under the Zoning and Development 
By-law, the maximum permitted height of any residence in an RS-1 
(Single Family Dwelling District) is 35', some 3' higher than the 
approved air supported structure now being used by the Tennis 
Club. " 

Your Board submits the report of the Director of Permits 
and Licenses for the INFORMATION of Council. 
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RECOMMENDATI ON 


5. Temporary Building: 

1601 West Georgia Street 

The City Building Inspector reports as follows: 

"A request has been received from Sprung Instant Structures of 
Suite 205, 175 East Broadway to erect a display structure on 
the parking lot of the Bayshore Hotel during the period of the 
Truck Loggers' Convention January 11th - 14th, 19 72. 

The building is a 50 ' x 34 ' semi circular type structure with 
a vinyl covering supported by wooden arches. It would not 
meet the minimum requirements of the Building By-law with 
respect to framing and foundations as well as the requirement 
for fire resistance in the No. 3 Fire Limits. However, Section 
2.6 of the Building By-law gives City Council the power to 
grant a permit to erect temporary structures for any period up 
to 2 years. Since the applicant is requesting a limited period 
of less than 2 years, I am prepared to recommend that the 
building be permitted on this site from January 11th - 14th, 1972 
subject to the following conditions: 

(a) The applicant shall deposit with the City a Bond of 
Indemnity satisfactory to the Corporation Counsel 
to guarantee the removal of the building by January 
15th, 1972. 

(b) Sanitary facilities shall be provided in accordance 
with the Medical Health Officer's requirements. 

(c) Due provision shall be made for fire protection to 
the satisfaction of the Fire Chief. 

(d) The approval of the Technical Planning Board is 
obtained . 

(e) Satisfactory information being submitted with respect 
to the stability of the structure." 

5four Board RECOMMENDS that the recommendation of the City Building 
Inspector be adopted. 


FOR COUNCIL ACTION SEE PAGE{S).i.<?l 
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FINANCE MATTERS 
RECOMMENDATION 


1. Investment Matters - (Various Funds ) - November 1971 

(a) Security transactions during the month of November, 1971 

(b) Summary of Securities held by the General and Capital 
Accounts as at November 30, 1971 


(a) 


Date 


Nov. 




GENERAL AND 

CAPITAL ACCOUNT 

TRANSACTIONS 




Maturity 

Maturl ty 


Term 

Annual 


Type of Security 

Date 

Value 

Cost 

Days 

Yield 


Bank Deposit Receipts 

Purchased for 

Redemption In 

November, 1971 

% 

1 

Bank of Montreal 

Nov. 2/71 

$1 . 500,15'*. 11 

$1 ,500,000 

1 

3.75 

2 

Can. Imperial Bank 

Nov. 15/71 

1 ,001 ,730.82 

1 ,000,000 

13 

5.00 

5 

Mercantile Bank of Can 

. Nov. 15/71 

1,501,797.95 

1 ,500,000 

10 

'•.375 

8 

Mercantile Bank of Can 

. Nov. 22/71 

1,001 ,729.66 

1 ,000,000 

1'^ 

'•.51 

15 

Bank of Nova Scotia 

Nov. 29/71 

1 ,502.660.96 

1 ,500,000 

1'^ 

'•.625 

>5 

Bank of Montreal 

Nov. 16/71 

500, O**]. 10 

500,000 

1 

3.00 

23 

Bank of B.C. 

Nov. 26/71 

'•00,131.51 

'•00,000 

3 

'•.00 

29 

Bank of Nova Scotia 

Nov. 30/71 

'•00,043. 8'» 

'•00,000 

1 

'•.00 




$7,Tro'8V3To.~l5 

$7TSbo,ooo 




Nov. 


2 
9 
15 
16 
17 
22 
22 
23 
23 
23 
26 
29 
29 
29 


Bank Deposit Rece ipts Purchased f or Redem ption after November 30, 1971 


Bank of Montreal 
Toronto Dominion Bank 
Toronto Dominion Bank 
Toronto Dominion Bank 
Toronto Dominion Bank 
Banque Can. Nationale 
Can. Imperial Bank 
Bank of Montreal 
Toronto Dominion Bank 
Con. Imperial Bank 
Banque Can. Nationale 
Toronto Dom. Bank 
Toronto Dom. Bank 
Toronto Dom. Bank 
Toronto Dom. Bank 
Bank of B.C. 
Banque Can. Nationale 
Banque Can. Nationale 
Bank of Nova Scotia 


Dec. 22/71 
Jan. 2 1/72 
Jan. 27/72 
Jan. 28/72 
Jan. l'»/72 
Feb. 29/72 
Feb. 29/72 
Dec. 6/71 
Feb. 1 1/72 
Feb. l'^/72 
Feb. 21/72 
Dec. 13/71 
Feb. 1 1/72 
Feb. 15/72 
Feb. 16/72 
Dec. 1/71 
Dec. 13/71 
Feb.2S/72 
Dec. I/7J 


$ 805 
910 
809 
809 
909 
1.52'^ 
507 
1 ,002 
505 
607 
1 .011 
1 .002 
'•O'^ 
808 
202 
700 
1,502 
1,011 

600 

$15. 636' 


,589.0'^ 
,166.05 
,72^4.93 
,856.00 
,251.01 

,686.58 
,59'^.79 
,780. 1'^ 
,022. '•7 
,8'^2.'t7 
.517. 12 
,09'^.25 
,616.33 
,179.73 
,383.56 
,'•'•5.21 
,972.60 
,131^51 
,'79^1.89 


$ 800,000 
900,000 
800,000 
800,000 
900,000 
1 ,500,000 
500,000 
1 ,000,000 
500,000 
600,000 
1 ,000,000 
1 ,000,000 
'•00,000 
800,000 
200,000 
700,000 
1 ,500,000 
1 ,000.000 
600,000 

si5,5obVooo 


51 

5.00 

81 

5.09 

87 

5.10 

88 

5.M 

7'^ 

5.07 

119 

5.10 

112 

5.01 

21 

'•.51 

87 

'•.85 

89 

'•.80 

91 

'•.75 

21 

'•.375 

80 

'•.67 

8'^ 

'•.68 

85 

'•.68 

5 

'•.00 

1'^ 

'•.25 

92 

'•.75 

2 

'•.00 


Date 


Nov 


19 
19 


DEBT CHARGES EQUALIZATION FUND TRANSACTIONS 


Type _of Security 
Debentures Purchased 


City of Van. 
City of Van. 


31* 
3 


Maturity 
Date 

Apr.15/7'^ 
Dec. 1/7'^ 


Maturity 
Value 


SIO.000.00 
6.000.00 

STiT.'obo". 00 


IPri_C£ 

$92.00 
90.75 


Cost 


$9,200.00 
5, '•'(5. 00 

$TT7&V5Vob' 


Term Annual 
Yrs/Mos . Yield 

% 

2/5 7.15 
3/0 7.20 


cont inued . 
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Clause No. 1 (cont'd.) 


SINKI NG FUND TRA NS ACTIONS 

Averaae 

Maturity Maturity Term Annu.-n 

Date JypS.SL ^SJ^yjJjy. Da te Value Price Cost Yrs/Mos . yif^ld 

Debentu res Purchased ~ " ~ . " to 

Nov»'5 Canada Savings Bonds * ' MaturJ_ty 

5.75?; to 7. 75% Nov. 15/80 $3 . 1 00 ,000^22 $ ' 00 . 00 $3,100.000.00 9/0 7.19^ 

* This purchase of Canada Savings Bonds v/as the subject of 
an information report to Council by the Chairman of 
Finance on October 19, 1971. 

(b) SUMMARY OF SECURITIES HELD AS AT NOVEMBER 30, 1971 

GE NERAL AND CA PI TAL AC COUNT S ONLY 

Dat e of S ecurity Par or Mat urity Cost o r Book Va lue 

Short T erm 

Deposit Receipts due 1971 $16,270,229.85 $16,100,000.00 

Deposit Receipts due 1972 J_5,'t23,663.93 15,200,000.0^ 

$ 3 r,"f93','893V7'B $ Tr.Too'.OOOVoO 


Medium T erm 

B.C. Hydro C Power Authority 7% 
Parity Bonds due Sept. 1 /75 5200jOOOJ)0 $200,3 05.59 

RECOMMENDATION 


Recommended by your Board that the report of the Director of Finance on 
Investment Matters (Various Funds) for November, )971 be confirmed. 


2 . Borrowing for West End Community Centre 

The Corporation Counsel and the Director of Finance report as 
follows : 

"The authority to borrow the $2,000,000 required for the 
construction of the West End Community Centre is contained 
in the Municipalities Enabling and Validating Act. That 
Act provides that prior to passing the money by-law the 
Council shall publish a notice on two issues of a daily 
newspaper stating that, unless five percent of the owners 
whose property will be assessed object, the Council will 
pass a by-law authorizing the issue of debentures at an 
interest rate not exceeding that set forth in the notice. 

The Director of Finance advises that the appropriate maximum 
interest rate to be included in the notice is 7-7/8%. 

In order that the money by-law may be passed at the most 
advantageous time, it is recommended that: 

The Corporation Counsel be instructed to prepare 
the notice required by the Municipalities Enabling 
and Validating Act and cause it to be published in 
two issues of a daily newspaper. The notice to set 
forth a maximum interest rate of 7-7/8%." 

Your Board RECOMMENDS that the foregoing report of the Corporation 
Counsel and the Director of Finance be adopted. 


Board of Administration, December 31, 1971 (FINANCE - 3) 


CONSIDERATION 


1972 Meeting of Canadian Standards Association, Electrical Code 
Committee 


The Director of Permits & Licenses reports as follows: 

"The Canadian Standards Association, Electrical Code Committee 
has accepted the City's invitation to hold its annual meeting in 
Vancouver from June 12 to June 16, 1972, in accordance with the 
following Council resolution of January 15, 1971: 

'THAT, pursuant to the report of the Board of 
Administration, the Director of Permits & Licenses 
be authorized to invite the Canadian Standards 
Association, Electrical Code Committee, to hold 
its meeting in Vancouver in 1972,' 

Committee members from all Provinces and all major cities across 
Canada will be attending to discuss proposed changes and additions 
to the Canadian Electrical Code. 

Mr. Brand, Chief Electrical Inspector in the Department is 
Chairman of the Section 12 Sub-comni ittee of the Electrical Code 
and attends this meeting which is normally held in Eastern Canada. 
The City's cost for having Mr. Brand attend will not be required 
this year. 

It is requested that the City host the cost of the buffet to be 
held for this group, the approximate cost being $500.00 and the 
details involved be left in the hands of the City Entertainment 
Committee . 

Council has dealt with similar requests in the past as follows: 


May 20, 1969 


June 10, 1969 


Apr. 27, 1971 


Canadian Congress of Corrections 
Luncheon re Annual Conference 

Planetarium Assoc. of Canada & 
B.C. Museums Assoc. - Luncheon 
re Annual Conference 

Canadian Library Assoc. - 
Luncheon re Annual Conference 


$1,000 approved 

Up to $500 
approved 

No action 
taken" 


Your Board submits the report of the Director of Permits and 
Licenses for the CONSIDERATION of Council. 


FOR COUNCIL ACTION SEE PAGE(S)...„i£Z 
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BOARD OF ADMINISTRATION 


PERSONNEL MATTERS 


SUPPLEMENTARY REPORT December 31, 1971 

RECOMMENDATIONS : 

1 . Deferred Vacation Entitlement for 1971 to 1972 

The Acting Director of Personnel Services reports as follows: 

"I have received various requests from the respective Department 
Heads concerning permission to have some of their employees 
defer 1971 vacation entitlements to 1972. I have therefore 
outlined below, details of these requests: 

( A ) Engineering Department 

C.C. Mcllvride, Superintendent III, Yards Branch, Pl anning 


& Control Division 


AMENDED 

SEE PAGE. 


The City Engineer has informed me that he wishes the abov^ 

employee to have 5 days of his 1971 vacation entitlement deferred 
to 1972 due to the pressures of work at the present time. 

(B ) Fire Department 

Armand Konig, Fire Chief 

The Fire Chief informs me that it has not been possible for him 
to take all of his 1971 vacation entitlement due to the abnormally 
high workload throughout 1971. He will be unable to take the 


wishes to have 


riigri w(_)XN.Lucia Liixuuyinjui- j. ^ / j. . t^c wi j. j. jjc uucijjj 
balance between now and the end of the year and 
10 days of his entitlement deferred to 1972. 

( C ) Finance Department 

R. L. Hawkins, Co-ordinator of Data Processing & Systems 

The Deputy Director of Finance has informed me that he wishes 

the above employee to have 5 days of his 1971 vacation entitlement 

deferred to 1972 due to present workloads. 

M. Soppit, Data Processor II, Data Processing & Systems 

The Deputy Director of Finance advises that Mr. Soppit had seven 
days of his 1971 vacation entitlement remaining when he recently 
transferred from the Engineering Department to Data Processing. 
Arrangements have been made for Mr. Soppit to take four of these 
seven days before 1972 but he wishes him to have the remaining 
three days deferred to 1972. 

( D) Provincial Court 

Victor W. Eburne, Clerk II 

The Provincial Court Administrator advises that Mr. Eburne has 
recently been appointed to a permanent position of Clerk II, 
which includes responsibility for stationery and supplies. Due 
to new bail provisions 'in the Criminal Code, a number of new 
forms have to be prepared and printed by January 3rd, 1972 (the 
date when the new provisions come into force). Mr. Eburne is 
also responsible for renewals of supply contracts which come 
due at the end of the year. The Provincial Court Administrator 
advises that Mr. Eburne will be unable to take the 6 days 
remaining of his 1971 vacation entitlement before the end of the 
year and wishes to have them deferred until 1972. 


( cont inued . . . . ) 
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(PERSONNEL - 2) 


Clause No. 1 (continued) 

(E) Department of Social Planning/Community Development 
Three Employees 

Mr. J. Baker, the Acting Director of Social Planning/Community 
Development advises that because of the pressure of work (Local 
Initiative and a number of other programmes) the staff in the 
Department of Social Planning/Community Development have found 
it impossible to take the balance of their 1971 vacation 
entitlement before the year end. 

Along with 4 days remaining in Mr. J. Baker's own 1971 vacation 
entitlement, the rest of the department's staff have entitlements 
remaining as follows: M. Egan , Director of Social Planning/ 
Community Development - 5 days; Nancy Arwyn - Area Co-ord inator , 
Local Area Services - 6 days. 

The Acting Director of Social Planning/Community Development 
wishes the above staff to carry over their unused 1971 vacation 
entitlement to 1972. 

I recommend that the above requests for vacation deferment to 1972 
be approved." 

Your Board RECOMMENDS that the foregoing recommendations of the Acting 
Director of Personnel Services be adopted. 


2 . Car Allowance - Social Worker Position at Fraserview Unit 
The Director of Finance reports as follows: 

"The Director of Welfare Services is requesting a car allowance 
on a monthly basis for the Social Worker position working out of the 
new Fraserview Unit. There are no City cars available for her use 
at this location and her duties will require extensive travelling in 
the area. 

It is recommended that a car allowance on the monthly basis be 
established for the Social Worker position at Fraserview Unit, presently 
occupied by Miss Ellen Ong, effective December 8th, 1971." 

Your Board RECOMMENDS that the above recommendation of the 
Director of Finance be adopted. 


FOR COUNCIL ACTION SEE PA6E(S). 



636 

BOARD OF ADMINISTRATION 

PROPERTY MATTERS 


DECEMBER 31 . 1 971 


RECOMMENDATION 


1 . Option to Purchase Chattels 

Angelus Hotel Ltd. -- Block \\.2. 

The Supervisor of Property and Insurance reports as follows: 

"City Council December 16th, 1969, approved leasing of the 
furniture in the Angelus Hotel to Pacific Centre Ltd. fox a 
term of 18 months. Later it was found out that a lease of the 
furniture did not meet with the approval of the Liquor Control 
Board as a basis for issuing a Liquor License to the operator of 
the Hotel. To surmount this problem. Council on January 27th, 
1970, approved the sale of the chattels for the sum of $4,893.96, 
which would have been the rent received for 18 months had the 
chattels been leased. 

The Hotel was responsible for the custody, maintenance, replace- 
ment and insurance on the chattels. The City was to be given 60 
days' notice prior to closure or demolition of the building to 
enable the City to exercise the option to repurchase for $1.00. 
It was further agreed that the option to purchase for $1.00 
could be postponed beyond June 30th, 1971 by payment of $287.88 
per month, and the company has been doing so since July 1st, 1971. 

By letter dated November 30th, 1971, Mr. E. K. Preston, Secretary- 
Treasurer of Angelus Hotel Ltd., gave notice to the City Clerk 
that the Angelus Hotel Ltd. will terminate its operation on 
January 31st, 1972. He requests the City to make arrangements 
to remove the goods and chattels promptly after the 31st day of 
January, 1972, if the City wishes to exercise the option. In 
this connection, the Law Office has written to the firm stating 
the City's intent to exercise the option. The Law Office advises 
that the exercise of the option requires ratification of City 
Council. Consequently, it is, 

RECOMMENDED that the City of Vancouver exercise its option to 
repurchase all of the chattels as listed in the agreement between 
the City of Vancouver and Angelus Hotel Ltd., and it is, 

FURTHER RECOMMENDED that the Purchasing Agent be authorized to 
dispose of the goods and chattels from the building." 

Your Board 

RECOMMENDS the foregoing recommendations of the Supervisor of Property 
ajid Insurance be adopted. 

2. Salo: Situated E/S Victoria Drlvo 
1 3thi Avoiiuo to lijth Avenuo 

Slto Stzo - 99' X 11i)'' - Vmic.ouvuf School Board 
The Supervisor of Property and Insurance i-eports as follows: 

"Lots 9, 10, 11, Sub. A, Block 168, D.L. 26i;A were acquired 
through City Tax Sale and have been held from sale by the 
Director of Planning for extension of the Secord School Annex. 


(Continued) 
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(Jlause No. 2 (Continued) 

This office has been advised by the Vancouver School Board that 
they are now prepared to purchase the three lots. The Supervisor 
of Property and Insurance has appraised these lots on the basis of 
market value at $31,1^.00.00. The Vancouver School Board has 
indicated its acceptance of this price. 

RECOMMENDED that Lots 9, 10, 11, Sub. A, Block 168, D.L. 26i+A 
be sold to the Vancouver School Board subject to the following 
conditions : 

(a) Sale price of $31,1+00.00 

(b) Subject to the existing sewer easement over the 
three lots . " 

Your Board 

ECOMMENDS the foregoing recommendation of the Supervisor of Property 
nd Insurance be adopted. 


3 . Demolitions 

The Supervisor of Property and Insurance reports as follows: 

"I have received and opened quotations from various contractors 
for demolition of the structure listed below and have awarded 
the contract to the low bidder as noted: 

Property Pro.i'ect Successful City to Code 

Bidder Pay No . 


INFORMATION 


El 3-21 5 E.Cordova St. Provincial Johnston & $10,750.00 Ip[+2/1209 
Lots 11 & 12, Block 5 Courts McKinnon 
D.L. 196 (Vancouver) Demolitions 

Complex Ltd. 

The above contract has been confirmed by the Board of 
Administration and is reported to Council for INFORMATION. 

Your Board submits the matter to Council for INFORMATION. 


FOR COUNCIL ACTION SEE PAGE{S).i.^i... 
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SECOND 
REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


December 16, 1971 

A meeting of the Standing Committee of Council on Planning and 
Development was held on Thursday, December 16, 1971, at 9:30 a.m., 
in the #1 Committee Room and in the Council Chamber in the afternoon. 

PRESENT: Alderman Bird (Chairman) 

His Worship the Mayor 

Aldermen Adams, Broome, Hardwick, Linnell, 
Phillips, Rankin, Sweeney, and 
Wilson 

ABSENT: Alderman Calder 


CLERK: M. James 


PART I 


The following recommendation of the Committee is submitted 
to Council. 

RECOMMENDATION 


1. Public Hearing Procedure: 
Representations 

On November 30, 1971, Council passed the following resolution: 

"THAT WHEREAS the Public Hearings format is to first hear the 
objectors to a proposed rezoning, and then the applicant; 

AND WHEREAS this had led to many objectors' presentations being 
inaccurate or containing misinformation as they are not aware 
of the applicant's full proposal; 

AND WHEREAS it would seem to be in the public interest to inform 
the objectors of a proposed application's technicalities fully; 

THEREFORE BE IT RESOLVED THAT the concept of hearing the applicant 
first, then the objectors, with the applicant being given the 
chance to further answer any questions posed by the objectors, be 
referred to the Planning and Development Committee for consideration." 

Your Committee considered the matter and 

RECOMMENDS that the format of Public Hearings be amended so that the 
applicant be first heard, then the objectors, and then the applicant 
again so as to give the applicant an opportunity to answer questions 
posed by the objectors. 

The meeting adjourned at approximately 2:50 p.m. 


* * * * * FOR COUNCIL ACTION SEE PA6E(S) Lll - 
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REPORT TO COUNCIL 
STANDING COMMITTEE OF COUNCIL ON HEALTH AND WELFARE 

DECEMBER 23, 1971 


A meeting of the Standing Committee of Council on Health and 
Welfare was held in the No. 1 Committee Room, City Hall, on 
Thursday, December 23, 1971 at approximately 9:30 a.m. 

PRESENT : Alderman Linnell (Chairman) 

His Worship the Mayor 

Aldermen Bird, Broome, Hardwick, Phillips, 
Rankin, Sweeney, Wilson 

ABSENT: Aldermen Adams, Calder 

CLERK TO 

THE COMMITTEE: D. Scott 


Adoption of Minutes 

The Minutes of the meeting held on November 25, 1971 were adopted 
as amended by Council on December 7, 1971. 


PART I 

The following recommendation of the Committee is submitted to 
Council: 

RECOMMENDATION 

1. New Social Allowance Rates 

A. The Vancouver City Council on November 30, 1971, tabled the 
following recommendations of the Committee dated November 25, 1971: 

" (a) that the proposal contained in the report of the 

Board of Administration dated November 24th, be approved 

(b) that a committee be appointed to present the subject 
matter to the Honourable Minister of Rehabilitation 
and Social Improvement." 

The Committee heard the following delegations: 

Unemployed Workers' Council : Mr. Charles Caron - brief dated 

December 22, 1971, filed. 

Vancouver Welfare Rights Organization : Joan McElwee - undated 

brief filed 

Unemployed Citizens Welfare Improvement Council : Mr. M. Crocker - 

brief dated December 1971 filed 

Mr. Ira Zbarsky - brief dated 
December 22, 1971, filed 

Vancouver Inter-Project Housing Council : Mrs. M. Mitchell - 

brief read 

Women's Liberation Alliance : Miss Cynthia Flood - brief dated 

December 22, 1971, filed 

United Community Services of the Greater Vancouver Area : 

Rev. Bob Burrows - brief dated 
December 22, 1971, filed 

Alderman A. Phillips : brief dated December 23, 1971, filed 


Cont'd. 


STANDING COMMITTEE OF COUNCIL ON HEALTH AND WELFARE 
DECEMBER 23, 1971 


Clause #1 Continued 

A brief dated December 22, 1971, from the Children's Aid 
Society was read and a communication from the B.C. Association 
of Social Workers dated December 16, 1971, was noted. 

Questions were asked of the delegations and the Director of 
Welfare and Rehabilitation during the presentation of the briefs, 
and after due consideration it was 

RECOMMENDED 

i) THAT the proposed new social allowance rate for single male or 
female adults living alone be the same, i.e. $124.21, which is 
the rate shown in the submission from the Director of Welfare 
and Rehabilitation. ADOPTION SEE PAGE(S) iP4 

ii) THAT medical coverage apply universally, i.e. that the samej amended ~ 
medical coverage now being provided to persons classified ap pAGn/??X 
unemployables be provided to persons classified as unemployed 
employables, including single unemployed employables. 


iii) THAT the income that a social allowance family receives through 

the current family allowance programme be not considered as 

deductible and that the income that a social allowance family 

may receive under the new Federal Family Income Security Plan not 

be considered as income either. . , , 

FOR ADOPTION SEE PAGE(S) 4.11 , 

iv) THAT the Director of Welfare and Rehabilitation be asked to 
report back on the feasibility of asking the Provincial Government 
to explore the negative income tax principle on an experi#mental 
bas i s . f ADOPTION SEE PAGE(S) (^.f.^— 

v) THAT the Director of Welfare anc^ Rehabilitation review the existing 
$2.00 per month "comforts allowance" and ^ep<^5 J ^Bg^ON SEE PA6E(S) M.t 

vi) THAT the Director of Welfare and Rehabilitation supply Council, 
before the next meeting, with a new appendix "G" which would include 
a column showing the present basic rates provided to single 
individuals and family groups. 

vii) THAT all groups submitting briefs this day be forwarded a copy 

of this report to Council. . / a 

FOR ADOPTION SEE PAGE(S) ££l 


B. FOR COUNCIL CONSIDERATION is the matter of appointment of a 
Committee to present the above matter to the Minister. 


C. On November 30, 1971, Council adopted the following recommendation 
of this Committee dated November 25, 1971. 

" (c) That the matter of increased costs be referred to the 
Board of Administration for report back in line with 
suggestions of the Director of Finance that we seek to 
have our share of the costs reduced from the present 
fifteen per cent." 

Pursuant to the above recommendation dated November 25, 1971, the 
Board of Administration submitted a report of the Director of Finance 
dated November 30, 1971. The Chairman pointed out that in view of the 
discussions held this day, it would now be necessary to revise this 
report and it was therefore 

RECOMMENDED 

THAT this matter be deferred to the next meeting of the Committee. 


STANDING COMMITTEE OF COUNCIL ON HEALTH AND WELFARE 
DECEMBER 23, 1971 


PART II 

The following matters are submitted for the information of Council. 
INFORMATION 

2. Social Assistance and Related Services to Youth 

On October 28th, when dealing with the above topic and in 
particular a Board of Administration report dated October 1st, 1971, the 
Chairman was requested to be in touch with the Provincial Government to 
clarify the matter of 18 year old persons being considered as adults for 
the purpose of social assistance. 

A reply from the Minister of Rehabilitation and Social Improvement 
dated December 8th respecting 18 year old persons was noted and it was 

RESOLVED 

THAT the letter from the Honourable Mr. P. A. Gaglardi, Minister 
of Rehabilitation and Social Improvement be received. 


3 . Local Area Information Centres 

At the last meeting of the Committee, the report of the Board of 
Administration dated November 1, 1971, respecting Local Area 
Information Centres was tabled. 

Due to the lateness of the hour, it was 

RESOLVED 

THAT this report be referred to the next meeting of the Committee. 
The meeting adjourned at approximately 12:10 p.m. 

FOR ADOPTION SEE PAGE(S) ^J±.....^ 
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REGULAR COUNCIL MEETING 


A Regular meeting of the Council of the City of Vancouver 
was held on Tuesday, January 11, 1972, in the Council Chamber, 
at approximately 9:30 a.m. 

PRESENT ; His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 
Hardwick, Linnell, Phillips, 
Rankin, Sweeney and Wilson. 

CLERK TO THE COUNCIL : R. Thompson. 

PRAYER The proceedings in the Council Chamber were opened 

with prayer. 

'IN CAMERA' MEETING 

The Council agreed to an 'In Camera' meeting later this day 

ADOPTION OF MINUTES 

MOVED by Alderman Hardwick, 
SECONDED by Alderman Sweeney, 

THAT the Minutes of the First Council Meeting - 1972, dated 
January 5, 1972, be adopted. 

- CARRIED. 

COMMITTEE OF THE WHOLE 

MOVED by Alderman Hardwick, 
SECONDED by Alderman Broome, 

THAT this Council resolve itself into Committee of the 
Whole, His Worship the Mayor in the Chair. 

- CARRIED. 

UNFINISHED BUSINESS 

1 . Appointments : 

Standing Committees, 1972 

MOVED by Alderman Adams , 

THAT the Standing Committees for 1972 be reappointed as 
follows, with Chairmen and Vice-chairmen as shown, pursuant to 
the recommendation of His Worship the Mayor: 


FINANCE 

Chairman 
Vice-chairman 

GENERAL PURPOSES 

Chairman 
Vice-chairman 

(continued) 


Alderman Adams 
Alderman Phillips 


Alderman Broome 
Alderman Sweeney 
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UNFINISHED BUSINESS (continued) 
Appointments : 

Standing Committees, 1972 (cont'd) 


HEALTH AND WELFARE 

Chairman Alderman Linnell 

Vice-chairman Alderman Rankin 

PLANNING AND DEVELOPMENT 

Chairman Alderman Bird 

Vice-chairman Alderman Hardwick 

TRANSPORTATION 

Chairman 
Vice-chairman 


Alderman Wilson 
Alderman Calder 


- CARRIED, 


2. Appointments to Boards, 

Commissions and Committees: 1972 


Further consideration was given to His Worship the Mayor's 
recommendations with regard to Council appointments to certain 
Boards, Commissions and Committees for the year 1972, and after 
due consideration and amendment in respect to the Greater Vancouver 
Regional District and Regional Hospital District, it was 

MOVED by Alderman Broome, 

THAT the following appointments be approved. 


VANCOUVER 

ATHLETIC COMMISSION 

VANCOUVER CIVIC 
AUDITORIUM BOARD 
VANCOUVER 

CITY PLANNING COMMISSION 
CIVIL DEFENCE BOARD 


DETOXIFICATION CI^NTRE SOCIETY 


DOWNTOWN PARKING CORPORATION 


Alderman Sweeney 

Alderman Broome 

Alderman Wilson 

Mayor Campbell (Chairman) 
Alderman Wilson 

Alderman Wilson 


Alderman Linnell 


(continued) 
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UNFINISHED BUSINESS (continued) 

Appointments to Boards, 
Commissions and Committees: 1972 
(continued) 


CREATOR VANCOLTVKR REGIONAL DISTRICT 
AND 

REGIONAL HOSPITAL DISTRICT 


Mayor Campbell - 5 votes 
Alderman Bird ) 
Alderman Broome )4 votes 
Alderman Sweeney) each 
Alderman Wilson ) 


ALTERNATES - 


for Mayor Campbell 
for Alderman Bird 
fbr Alderman Broome 
for Alderman Sweeney 
for Alderman Wilson 


Alderman Linnell 
Aidermnn Phillips 
Alderman Adams 
Alderman Calder 
Aidermnn Rankin 


GREATER VANCOUVER REGIONAL DISTRICT 
JOINT WATER AND SEWER COMMITTEE 


Alderman Adams 


GREATER VANCOUVER VISITORS AND 
CONVENTION HUREAU 


Alderman Calder 


INDUSTRIAL DEVELOPMENT COMMISSION 

OF GREATER VANCOUVER 
VANCOUVER PUBLIC 
LIBRARY BOARD 


Alderman Hardwick 


Alderman Hardwick 


LOWER MAINI.AND MUNICIPAL ASSOCIATION 

METROPOLITAN BOARD OF HEALTH OF 
GREATER VANCOUVER 

OFFICIAL TRAFFIC COMMISSION 


PACIFIC NATIONAL EXHIBITION - 
ADVISORY DIRECTORS 

PACIFIC NATIONAL EXHIBITION - 

EXECUTIVE (Special Council Representative) 

REMEMBRANCE DAY COMMITTEE 

VEHICLES-FOR-HIRE BOARD 


Alderman Phillips 


Alderman Phillips 

Alderman Linnell 
Alderman Rankin 


The whole Council 

Alderman Adams 
Alderman Wilson 
Alderman Rankin 


- CARRIED. 


Regular Council, January 11, 1972 

UNFINISHED BUSINESS (continued) 

Delegation Matters: 

It was agreed to defer the following matters pending the 
hearing of delegations later this day: 

(a) Park Board: 

Queen Elizabeth Park Restaurant 

(b) Rezoning Application: E/S Moss Street and W/S Fairmont 
Street between Horley and the lane North of Kingsway. 

COMMUNICATIONS OR PETITIONS 

1. Appeal: Application for Publishing 
License - Mr. A. H. Worthinqton 

MOVED by Alderman Bird, 

THAT, pursuant to a Letter of Appeal received, the Council 
hear the Appeal of Mr. A. H. Worthington from the refusal by the 
License Inspector of application for a license to carry on the 
business of publishing, at a date to be set by the City Clerk 
within the next two week?. 

- CARRIED. 

2. Invitation: Munich Olympics - 
Lord Mayor of Munich 

His Worship the Mayor submitted a communication from the 
Oberburgermeister of the City of Munich, dated December 14, 1971, 
advising of the Twentieth Olympic Games, to be held from August 26 
to September 10, 1972, in Munich, and issuing an invitation to 
His Worship the Mayor and Mrs. Campbell to be in attendance. 

MOVED by Alderman Broome , 

THAT His Worship the Mayor be authorized to accept this 
invitation . 

- CARRIED. 

3 . Juvenile Breaking and Entering 
Offence Situation: The Corporation 
of the City of Port Cocfuitlam 


MOVED by Alderman Broome , 

THAT the communication, dated December 17, 1971, from The 
Corporation of the City of Port Coquitlam, forwarding a resolution 
requesting support of its action set out in a letter sent to the 
Attorney-General's Department regarding Juvenile Breaking and 
Entering Offence Situation, be received. 


- CARRIED. 
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COMMUNICATIONS OR PETITIONS 


(continued) 
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4. Application to Amend Zoning By-law: 

Penman Place as a Hotel 


MOVED by Alderman Bird, 

THAT, pursuant to a request received, approval be given 
to Mr. W. A. Street, Barrister, to appear before Council as a 
delegation in respect of the application to amend the Zoning 
By-law to provide for Denman Place to be used as a hotel. 

- CARRIED. 

5. Vancouver Eraser Regional District: 
Township of Lanqley 

MOVED by Alderman Wilson, 

THAT the communication from The Corporation of the Town- 
ship of Langley, dated January 3, 1972, relative to the budget 
of the Vancouver Eraser Regional District, be deferred for 
consideration under "Motions" later this day. 

- CARRIED. 


BOARD OF ADMINISTRATION AND OTHER REPORTS 

A. Board of Administration 

General Report, January 7, 1972 

Works and Utility Matters 

Request for Closure of 47th Avenue - 
Laburnum St. to Lane West of Cypress St. 
(Clause 4) 

In considering this Clause, it was noted that several 
delegation requests had been received. It was, therefore, 

MOVED by Alderman Bird, 

That consideration of this Clause be deferred, pending 
the hearing of delegations . 

- CARRIED. 

Balance of Works and Utility Matters 

MOVED by Alderman Broome, 

THAT Clauses 1, 2 and 3 of the report of the Board of 
Administration (Works and Utility Matters), dated January 7, 1972, 
be adopted. 


- CARRIED. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 
Board of Administration 

General Report, January 7, 1972 (cont'd) 

Building and Planning Matters 

3183 Queens Avenue: Request for 
Driveway in Front Yard - 
Mr. and Mrs. D. Walters 
(Clause 1) . 

In consideration of this Clause, it was 

MOVED by Alderman Broome, 

THAT permission be granted to Mr. Walters to appear as a 
delegation before Council, in support of his position, as soon 
as convenient. 

- CARRIED. 

Use of Building 14 - 
St. Roch Restoration 
(Clause 2) 

MOVED by Alderman Rankin, 

THAT this Clause be referred back to the Board of Adminis- 
tration for report, after obtaining the required information, 
such as, the length of time Building 14 would be required by the 
federal government in connection with the St. Roch Restoration 
work, and the space required, together with other pertinent in- 
formation . 

- CARRIED. 

Balance of Building and Planning Matters 

MOVED by Alderman Bird, 

THAT Clause 3 of the report of the Board of Administration 
(Building and Planning Matters), dated January 7, 1972, be 
received . 

- CARRIED. 

Fire and Traffic Matters 

La France Fire Engine 
(Clause 1. A.) 

MOVED by Alderman Wilson, 

THAT the offer of the Village of Zeballos, of $550.00, for 
the 1947 La France fire engine, be accepted. 

- CARRIED. 

MOVED by Alderman Adams, in amendment ; 

THAT the offers from the Village of Zeballos and Lever 
Arms Service Ltd. be rejected, and the equipment be put to auction 
at a future date. 

- LOST 

(The Motion of Alderman Wilson was put and CARRIED.) 


Regular Council, January 11, 1972 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


6i6 

. 7 


Board of Administration 

General Report, January 7, 1972 (cont'd) 

Fire and Traffic Matters (continued) 

1943 Bickle-Seagrave Fire Engine 
(Clause 1. B.) 

In considering this Clause, a communication was noted from 
Heritage Village, under date of Jaruary 10, 1972, requesting 
additional time to give the whole matter further consideration 
relative to the 1943 Bickle-Seagrave Fire Engine. It was, 
therefore , 

MOVED by Alderman Bird, 

THAT consideration of Clause 1. B. be deferred, pending 
receipt of further information from Heritage Village. 

- CARRIED. 

Finance Matters 

Authority to Invest Funds 
(Clause 2) 

MOVED by Alderman Adams, 

THAT the recommendation contained in this Clause be 
approved, except that the Chairman of the Finance Committee be 
included with the Board of Administration in the matter of 
consultation . 

- CARRIED. 

Balance of Finance Matters 

MOVED by Alderman Broome, 

THAT Clauses 1 and 3 of the report of the Board of Ad- 
ministration (Finance Matters), dated January 7, 1972, be adopted. 

- CARRIED. 

B. Personnel Matters, 

Supplementary Report, 
January 7, 1972 

MOVED by Alderman Phillips, 

THAT the report of the Board of Administration (Personnel 
Matters), dated January 7, 1972, be adopted. 


- CARRIED. 


Regular Council, January 11, 1972 8 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

C. Property Matters, 
January 7, 1972. 

Request - Mrs. May C. Gutteridge for 
Free Use of Premises at 258 Powell Street 
for Clothing Depot (Gastown Workshop) 
(Clause 6) 

MOVED by Alderman Hardwick, 

THAT the premises at 258 Powell Street be made available 
to Mrs. May C. Gutteridge, in connection with a clothing depot, 
on a month-to-month lease, on a nominal rental basis. 

- CARRIED UNANIMOUSLY. 

Sale: Site No. 11, Area B Champlain Heights 
South Side of Rosemont Drive, East of Kerr 
Senior Citizens' Housing 

Clause (4) 

MOVED by Alderman Bird, 

THAT approval be given to this Clause, after adding the 
following as recommendation (f ) : 

" (f ) Public utility easement over the 
southerly ten feet." 

- CARRIED. 

Balance of Property Matters, 
January 7, 1972; 

MOVED by Alderman Bird, 

THAT Clauses 1 , 2 , 3 and 5 of the report of the Board of 
Administration (Property Matters), dated January 7, 1972, be 
adopted . 

- CARRIED. 

D. Indigent Burials 

The Board of Administration submitted a report from the 
Corporation Counsel, under date of January 7, 1972, advising of 
the historic position in respect of a contract for burial of 
indigents, and advising of a letter from Mr. Walter S. Owen, 
Barrister, on behalf of nine funeral parlours, asking that nego- 
tiations be commenced for a new agreement, on a rotation basis, 
with various funeral parlours, at an agreed fee. 

The Board of Administration submitted a further report, 
dated January 7, 1972, reading as follows: 

"The Director of Welfare and Rehabilitation reports as follov;s 

"On August 4, 1970, City Council passed the following motion 
in connection with a report from the Board of Administration dated 
July 31, 1970. 

•That a contract for indigent burials be entered 
into with First Memorial Services Limited on the 
basis of its offer of $185 including ministerial 
fee; the contract to be on a one year basis and 
satisfactory to the Corporation Counsel.' 

(continued) 


Regular Council, January 11, 1972 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 
Indigent Burials (continued) 

The City of Vancouver entered into a contract with First 
Memorial Services Limited for the period April 8, 1971 up to and 
including April 7, 1972. 

Shortly after Council decided to enter into a contract with 
First Memorial Services Limited, a number of other funeral homes 
expressed verbal and written opposition to His Worship the Mayor. 
They felt that the awarding of the contract should have been done 
by tender. 

On November 6, 1970, His Worship the Mayor wrote to Messrs. 
Owen, Bird ■S, McDonald, solicitors for a number of Vancouver funeral 
homes, advising that when the contract with First Memorial 
expires, arrangements will be made in advance for the calling of 
bids from the various funeral undertakers. 

Our experience with First Memorial Services has been most 
satisfactory. In addition, the use of one funeral home as 
opposed to .1 rotation system which was employed in previous years 
has proven to be, a more effective way of providing this service. 

RECOMMENDATION : 

TFIAT the Director of Welfare and Rehabilitation in co-operation 
with the Corporation Counsel and the City Purchasing Agent 
prepare an outline of services to be included in a contract relative 
to burial of indigents, and to request competitive bids by way 
of the City's formal tender document." 

Your Board RECOMMENDS that the foregoing recommendation of 
the Director of Welfare and Rehabilitation be adopted. 


MOVED by Alderman Phillips, 

THAT the foregoing reconunendations of the Director of Welfare 
and Rehabili tation,and the Board of Administration, be approved. 

- CARRIED. 
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E. Additional Staff - 

Health Department 

The Board of Administration, under date of January 7, 1972, 
submitted a report in regard to additional staff for the Health 
Department. The following Summary of Recommendations and Costs 
is extracteti therefrom: 


Nursing Division 

1. It is recommended that as requested, the Public Health Nursing 
establishment be increased by one. 

Special Services 

1 . Orthopt is t 

It is recommended that in view of the existing workload of the 
incumbent Ortlioptist and the request for increased service trom 
a contributing member of the Metropolitan Board of Health, the 
additioial service be provided as requested, i.e., an 
Orthopt ist to be provided for 7 days per week. 

2 . Health Unit Aid 

It is rvjcommended that the Health Unit Aid budget of 2,000 hours 
not be increased to 3,600 houry as requested. 


(continued) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Additional Staff - 
Health Department (cont'd) 

III , Mental Health Division 

1 , Assistant P s ychiatrist 

It is recommendGd that the number of sessions of Assistant 
Psychiatric service he increased by an equivalent of one-half 
positions, (One session = 3^ hours). 

2 . Psychologist II 

It is recommended that the number of Psychologist II positions 
increased from 5^ to 6 positions. The increase to be reflected 
as an increase in the number of sessions presently available. 
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IV. Costs 


The annual cost to the City, based upon 1971 salary rates, for pro- 
viding these additional services would be: 


Annually I (1) II (1) II (2) III (1) III (2) Total 

Not 

a) Total Cor.t $9,158 $3,120 Recommended $14, 355 $6,831 $32,984 

b) Recoverable 6,412 2,970 N/R 14,355 6,831 29,578 

c) City Portion 2,746 150 N/R nil nil 3,406 


The cost for 1972 to the City, based upon 1971 salaries would 
be $3,120, assuming staff would be hired in February. I recommend 
that the additional staff requested by the Medical Health Officer 
for the Nursing Division, Special Services (Orthoptist) and Mental 
Health Division be approved and that the additional salaries for 
1972 be approved prior to 1972 budget approval." 

Your Board recommends thet the recommendations of the Director 
of Finance and the Co-ordinator of Data Processing and Systems be 
approved. " 


MOVED by Alderman Broome, 

THAT the foregoing recommendation of the Board of Administra- 
tion be approved. 

- CARRIED. 


F. Report of Special Committee 

re Fire Defences; Burrard Inlet 

Alderman Bird, as Chairman of the Special Committee re Fire 
Defences - Burrard Inlet, reported as follows, under date of 
December 29, 1971: 


■Last year a special committee was set up by the Vancouver City 
Council comprised of elected representatives from the District of 
Burnaby, the City and District of North Vancouver, the City of 
Port Moody and Fire Chief Spencer, to consider the fire defences 
of the shores of Burrard Inlet. The City of Port Moody did not 
send a representative. However, the National Harbour Board 
appointed Mr. W. Duncan, Acting Port Manager, to meet with the 
Committee. At the first meeting of the Committee held December 2nd, 
1970, it was resolved: 

(continued) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Report of Special Committee 

re Fire Defences: Burrard Inlet 

(continued) 

"THAT a technical sub-committee of this Committee be formed, 
comprised of the Fire Chiefs and the appropriate finance 
official of each municipality; such committee to meet to 
discuss apportionment of costs of fire defences in Burrard 
Inlet and the refurbishing and operational costs of the 
Fire Boat for report back to this Committee." 

The technical sub-committee held several meetings and on 
Monday, October 25th, the special committee considered the sub- 
committee's report. It was noted that a letter had been received 
from the Council of the Municipality of Burnaby indicating that 
alternative arrangements were being made to the possible use of 
the Vancouver Fire Boat and, therefore, they would not be 
participating in any share arrangement. 

Letters were sent to the City and District of North Vancouver 
asking if they wished the services of the Vancouver Fire Boat 
provided on a formalized basis. However both have stated that they 
do not wish to participate and therefore your Chairman recommends 
that the services of the Fire Boat be provided only within the 
boundaries of the City of Vancouver and that your Special Committee 
be now discharged. 


MOVED by Alderman Broome, 

THAT this Committee Report be received, the Committee dis- 
charged, and His Worship the Mayor be requested to arrange a 
meeting with the Chairman of the Vancouver Port Authority, with 
appropriate members of Council and officials present, to discuss 
this Committee Report and any letters on the subject received 
from surrounding municipalities, with the view to endeavouring to 
obtain a contribution from the National Harbours Board toward 
the upkeep of this fire boat. 


MOVED by Aldnrman Hardwick, 

THAT the Progress Report to January 4, 1972, of the City 
Engineer, and submitted through the Board of Administration by 
report dated January 5, 1972, on the subject of Winter Employ- 
ment Program, be approved. 


- CARRIED. 
(Alderman Wilson is re- 
corded in the negative . ) 


G. 


Winter Employment Program 
Progress to January 4, 1972 


- CARRIED. 


(Report on file City Clerk's Office.) 


H. 


Special Street Lighting Project 
Area II - Shauqhnessy 


of a 


It was agreed that this subject be deferred, pending hearing 
delegation later this day. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

I. Report of Special Committee 
re Park and Ride 


It was agreed to defer consideration of this matter to 
later this day, when the Special Committee Report will be 
available. 

COMMITTEE OF THE WHOLE 

MOVED by Alderman Adams, 

THAT the Committee of the Whole rise and report. 

- CARRIED. 

MOVED by Alderman Adams, 
SECONDED by Alderman Broome, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED. 

BY-LAWS 


BY-LAW TO REPEAL BY-LAW No. 3960 - 
"GREATER VANCOUVER CIVIC MUSEUM 
AND PLANETARIUM BOARD" 


MOVED by Alderman Bird, 
SECONDED by Alderman Wilson, 

THAT leave be given to introduce a By-Law to repeal By-law 
No. 3960, being a by-law to provide for the establishment of a 
Board to be known as the "Greater Vancouver Civic Museum and 
Planetarium Board" and to define its functions and responsibilities 
and the By-law be read a first time. 

- CARRIED. 

MOVED by Alderman Bird, 
SECONDED by Alderman Wilson, 

THAT the By-Law be read a second time . 

- CARRIED. 

MOVED by Alderman Bird, 
SECONDED by Alderman Wilson, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in 
the Chair. 

- CARRIED. 

MOVED by Alderman Bird, 

THAT the Committee of the Whole rise and report. 

- CARRIED. 


(continued) 
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BY-LAWS (continued) 
By-law to Repeal By-law No. 3960 (cont'd) 

The Committee then rose and reported the By-law complete. 

MOVED by Alderman Bird, 
SECONDED by Alderman Wilson, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED. 

MOVED by Alderman Bird, 
SECONDED by Alderman Wilson, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED. 

(The By-law received three readings . ) 

MOTIONS 

1. Vancouver Eraser Park District: 
Budget 

At the December 21, 1971, Council meeting. Notice was 
given of the following motion; and in this regard a letter was 
submitted this day from the Township of Langley, advising the 
Municipal Council is not in favour of the proposed increase 
in park assessment. 

MOVED by Alderman Adams , 

SECONDED this day by Alderman Broome, 

THAT the Vancouver representatives on the Vancouver Eraser 
Park District be instructed to vote for a budget which provides 
for a mill assessment of not greater than 0.35 mills. 

- CARRIED. 

(Alderman Bird recorded 
in the negative . ) 

2. Calling of Notice: 
Procedure 


At the December 21, 1971, Council meeting. Notice was 
given of the following motion: 

MOVED by Aid. Phillips, 
SECONDED by Aid. Broome, 

THAT WHEREAS the present Council procedure allows any 
single member of Council to call Notice on a motion brought 
before Council by another member; 

AND WHEREAS some motions are of such a nature that they 
should be dealt with quickly rather than postponed to the 
following meeting: 

THEREFORE BE IT RESOLVED that the Procedure By-law be 
amended so that a call of NOTICE by a member of Council in 
accordance with Rule 31 (2) , may be overruled by a vote of 
8 members of Council on the grounds that the motion is of such 
urgency it should be dealt with without delay. 


(The motion v-as put and LOST.) 


- LOST- 
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MOTIONS (continued) 

3 . Costs of Law Enforcement 

At the December 21, 1971, Council meeting. Notice was 
given of the following motion: 

MOVED by Aid. Phillips, 
! SECONDED by Aid. Sweeney, 

THAT WHEREAS police activities have become increasingly 
difficult in recent years and no longer are confined to the 
traditional role of 'protection of property' which was the 
justification for police costs being charged to the property tax; 

AND WHEREAS it would be desirable to have more police on 
walking beats to promote safety on the streets and to increase 
I direct contact between police officiers and citizens; 

' AND WHEREAS police costs already represent the largest 

single cost item on the City's budget and additional police 
would add to the property tax burden; 

AND WHEREAS the R.C.M.P. provides policing to much of the 
province and the cost is borne by the Federal Government, which 
derives its income primarily from income taxes; 

THEREFORE BE IT RESOLVED that the Vancouver City Council 
request a meeting with the Attorney General of the Provincial 
Government to discuss provincial assistance on meeting the 
increasing costs of law enforcement. 

(Referred) 

MOVED by Alderman Broome, 
SECONDED by Alderman Adams, 

THAT the subject of the motion of Alderman Phillips and 
Alderman Sweeney be referred to the Board of Administration for 
review and report, on the matter of police and justice costs to 
the City of Vancouver. 

- CARRIED. 

4. Parking Prohibition: 
Snow Clearance 


At the December 21, 1971, Council meeting. Notice was given 
of the following motion: 

MOVED by Alderman Linnell, 
SECONDED by Alderman Rankin, 

THAT when a snow alert is broadcast by the City Engineer, 
parking be prohibited as follows: 

'on the even side of streets on even numbered days 

and on the odd side of streets on odd numbered days.' 

(Referred) 

MOVED by Alderman Adams , 
SECONDED by Alderman Broome, 

THAT the subject of the motion of Alderman Linnell and 
Alderman Rankin be referred to the City Engineer for report to 
Council next week as to implementation on a co-operative basis. 


- CARRIED. 
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MOTIONS (cont'd) 

5. Snow Removal : 
Fund 


MOVED by Alderman Phillips, 
SECONDED by Alderman Calder, 

THAT previous instructions to the Board of Administration to 
report on snow removal be enlarged to include consideration of 
setting up a snow removal fund, which would accumulate in years 
of light snowfall, yet be of considerable assistance to 
take care of unusual expenditures in the years of heavy snowfall. 

- CARRIED 


The Council recessed at approximately 10:45 a.m., following 
which an 'In Camera' meeting was held, and the Council recessed 
at approximately 12 noon to reconvene in open session at 2:00 p.m. 


The Council reconvened in open session in the Council Chamber 
at approximately 2:00 P.M., His Worship the Mayor in the Chair and 
the following members present: 

PRESENT His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 
Hardwick, Linnell, Phillips, 
Rankin, Sweeney and Wilson 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Wilson, 
SECONDED by Aid. Adams, 

THAT this Council resolve itself into Committee of the Whole, 
His Worship the Mayor in the Chair. 

- CARRIED 

DELEGATIONS AND UNFINISHED BUSINESS (cont'd ) 

3. Park Board: 

Queen Elizabeth Park Restaurant 

The Board of Administration, under date of December 17, 1971, 
reported on bids received by the Park Board for construction of 
a restaurant in Queen Elizabeth Park, the Park Board having passed 
the following resolution: 

"THAT City Council be requested to enter a contract 
on behalf of the Board with the low bidder Inter- 
national Construction Co. Ltd., in an amount not to 
exceed $340,000." 

Reference is made in the report, of the Park Board 's rental 
arrangements for the restaurant and that an advance allocation of 
$67,000 for costs exceeding the originally approved allocation 
of $300,000 is required. 

Commissioner Wainborn appeared on behalf of the Park Board 
and filed a brief dated January 11, 1972, in support of the 
request for approval . 

MOVED by Aid. Broome, 

THAT the Council award a contract on behalf of the Park Board 
to International Construction Co. Ltd. in an amount not to exceed 
$340,000 for Queen Elizabeth Park Restaurant, sub.ject to the 
approval ol the Corporation Counsel; 

FURTHKR THAT approval be given to an advance allocation of 
$67,000 from the 1972 Parks Development Capital Funds. 


- CARRIED 
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DELEGATIONS AND BOARD OF ADMINISTRATION REPORTS (cont 'd ) 

H. Special Street Lighting Project 
Area II : Shaughnessy 


The Board of Administration, under date of January 10, 1972, 
reported on a petition received against special light standard 
project in Area II: Shaughnessy, and set out the history of the whole 
matter, as well as various alternative street lighting systems 
in respect of the area. Costs are set out should the project, as 
proposed, be abandoned. 

Attached to the Board of Administration report is a statement 
by the Assessment Commissioner showing the owner position insofar 
as the petition filed is concerned. 

A delegation was heard from Mr. Daniel M. Klang on behalf 
of residents in opposition to the proposed project. A letter was 
received from Mrs. M. Jaffe expressing opposition. Letters were 
received from Mr. Paul A. Donnelly and Mr. W.O. Banfield in 
support of the project. Mr. Donnelly was also heard on the matter. 

MOVED by Aid. Hardwick, 

THAT this whole matter be referred back to the Board of 
Administration to bring into Council a strategic report by w 
the area in question can be petitioned in much smaller units. 

- CARRIED 

DELEGATIONS AND UNFINISHED BUSINESS (cont'd ) 

4. Rczoniag Application: E/S Moss Street and 
W/S Fairmont Street between Horley and the 
lane North of Kingsway 


Further consideration was given to Board of Administration 
report (Building and Planning matters), dated August 6, 1971, on 
an application from Best Lumber Company for a zoning amendment 
whereby Lots 10, 11 and 12, and Lots 49, 50 and 51, Blocks 6 & 7, 
D.L. 37 would be rezoned from an RS-1 One Family Dwelling District 
to a C-2 Commercial District, for the provision of stores, 
offices, suites and parking. The Technical Planning Board 
recommends the application be not approved and this recommendation 
was endorsed by the Town Planning Commission and the Board of 
Administration . 

A representative of the Best Lumber Company appeared before 
the Council in support of the application and filed a brief. 

MOVED by Aid. Adams, 

THAT this matter be referred back to the Director of Planning 
and Civic Development for further discussion with the applicant 
and report to Council in due course with respect to revised 
scheme of development; 

FURTHER THAT it be suggested to the applicant he consider 
withdrawing the present application in the meantime. 

- CARRIED 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

I. Report of Special Committee re 
P.N.E. - Park and Ride 


The Special Committee re P.N.E. - Park and Ride, comprising 
Aldermen Wilson, Linnell and Phillips, submitted the following 
report uniler date of January 10, 1972: 



cont 'd , 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


Report of Special Committee re 
P.N.E. - Park and Ride (cont 'd) 


Council at its regular meeting of the 21st December 1971, 
considered a report from the City Engineer and Board of Administration 
entitled "Park and Ride from the P.N.E." and at that meeting Council 
RESOLVED THAT 

(i) Council restate its position to establish a Park and Ride 
facility at the P.N.E. as soon as possible particularly on 
P.N.E. parking lot No. 6 

(ii) A Committee be appointed... to negotiate, for report, the 
whole matter further with the P.N.E. Executive Committee 
and the B.C. Hydro, with a view to completing negotiations 
by the end of January 1972. 

The under-signed were appointed to this Committee and held a 
meeting Thursday, January 6, 1972 with representatives of the 
Transportation Division of the B.C. Hydro and Power Authority. 

At that meeting the Committee had before it the instructions 
of Council as stated above and the report of the City Engineer and the 
Board of Administration entitled "Park and Ride from the P.N.E." 

During this first meeting, the overall concept was reviewed and 
the method of operation was reconsidered. Your Committee discussed 
the matter under three major headings: 

A. Facilities Required to Implement Service 

B. The Operation of the Service during the period other than 
when the annual exhibition is being held, and 

C. During the period when the annual exhibition is being held. 

The Committee assumed the use of the parking lot on the south side 
of Hastings Street east of Windermere which will provide approximately 
five hundred stalls which are paved and approximately two hundred stalls 
which are unpaved. 

The representative of the Transportation Division of B.C. Hydro 
and Power Authority advised of certain aunendment to their position 
as quoted in the Board of Administration and City Engineer's report. 
They advised there would be a minor change in the schedules by the 
addition of one more trip in the morning and the afternoon which would 
mean the morning service would consist of ten trips between 7:30 and 
9:00 a.m. and the evening service of ten trips between 4:30 and 6:05 p.m. 
Transportation Division representatives also advised that subject to 
management approval, the B.C. Hydro and Power Authority were prepared 
to waive for a three month experimental period only, the guarantee of 
a minimum of six hundred passengers daily but that they would, at the 
expiration of the three month experimental period review the situation and 
reserve the r:ght to demand a guaranteed minimum of six hundred passengers 
a day or withdraw the service if the City did not guarantee the six 
hundred passengers. 

The B.C. Hydro and Power Authority representatives also advised 
that if the mi\tter could be successfully completed by the 14th January, 
then the service could be instituted on the 25th February, the date 
of the next sc-hedule adjustment of the Transportation Division. 

With this information, your Committee immediately arranged a 
meeting with representatives of the P.N.E. so that this report could be 
submitted to Council and acted upon prior to the January 14th date. 


Cont'd. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Report of Special Cominittee re 
P.N.E. - Park and Ride (cont'd) 

Your Committee held a second meeting at 2:00 p.m. Monday, January lOt 
at which were present the President and representatives of the P.N.E. 

At this second meeting, your Committee and the members of the 
P.N.E. explored the use of the parking lot under two separate conditions - 

(a) During the 50 weeks of the year when the annual 
exhibition is not being held, and 

(b) During the 2 weeks of the year when the annual 
exhibition is being held. 

The P.N.E. Board representatives stressed that uppermost in their 
thinking was the need for parking for exhibitors and the general public 
during the annual exhibition. The P.N.E. representatives also stressed 
that they were most anxious and willing to co-operate with the City 
in this experiment. 

The position of the P.N.E. was summarized as follows: 

(i) Parking during the annual exhibition 

(ii) Remuneration for loss of revenue 


(iii) Costs of sundry expenses of the lot, and 

(iv) The need for a guarantee to save the P.N.E. harmless. 

Your Committee members explored thoroughly the concerns of the 
representativ(?s of the P.N.E. and pointed out that the City was 
prepared to ac:cept certain responsibilities both financial and other, 
so as to protoct the P.N.E. from undue demand on its financial resources 
as a result of this Park and Ride project. 

As a result of all of the discussions that took place, your Committee 


RECOMMENDS: 


1. THAT the City of Vancouver in close co-operation with the 

B.C. Hydro and Power Authority, Transportation Division, institute 
a Park and Ride service for one year period starting February 25, 197 
Such service to operate from the parking lot on the south side of 
Hastings Street immediately east of Windermere, non stop to Main 
and Hastings and thence at normal stops from Main and Hastings along 
Hastings Street and southerly on Burrard and return during the 
periods 7:30 - 9:00 a.m. and 4:30 - 6:00 p.m. on Mondays to Fridays 
(excluding statutory holidays) . 

2. THAT the fare for such Park and Ride service be the normal city 
fare of .!5<: per trip with transfer privileges in the Downtown area 
only. 

3. THAT no charge be made for parking at the parking lot on the south 
side of Hastings Street east of Windermere. 

4. THAT the City of Vancouver reimburse the P.N.E. for parking revenue 
losses on Lot 4 (Hastings and Windermere Streets) based on the total 
revenue received on the ten weekdays in 1971: subject to the P.N.E. 
assuring that no increase in the number of exhibitors or other non- 
paying users will take place and subject to a maximum cost of $4,000. 


cent 'd , 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Report of Special Committee I'e 
P.N.E. - Park and Ride (cont'd) 


6. 


THAT the City of Vancouver be responsible for: 

(i) The maintenance of the parking lot surface 

(ii) Required attendant and control staff 

(iii ) Required liability insurance 

(iv) Required snow removal 

(vi) Other incidental operating expenses 

The details of the above to be worked out by the Board of 
Administration, the P.N.E. and the B.C. Hydro and Power Authority, 
Transportation Division. 

THAT funds, approved in advance of the 1972 Annual Budget, be 
provided as follows: 

FIXED COSTS 


(a) Three standard City bus shelters (with seats) in the 
parking lot instead of an enclosed shelter of new 

design as originally proposed $ 4,000 * 

(b) At least initially, diesel buses can loop on-street 
(Hastings, Lillooet, Pender, Windermere, Hastings) 
and stop beside the parking lot instead of looping 
within same as originally proposeid. Therefore, a 
sidewalk crossing on Windermere Street south of 
Hastings Street and the paving of a bus loop within 
the parking lot will not be required. No repaving 
of the streets involved will be required initially. 
After the first three months of service, however, the 
streets will be inspected to determine if pavement 
strenthening is necessary. 

(c) New traffic signals at Windermere/Hastings will still be 
required to assist buses turning left from Windermere 

to Hastings Street. The original estimate of $6,000, 
for this signal overlooked the requirement for 4 new 
stronger poles at this intersection. NOTE: Funds are 
available in the Traffic Control Reserve Fund to pay 
for this new signal installation. $11,500 

(d) Promotion (spot radio announcements) will still 

be required $ 5,000 

TOTAL ESTIMATED CAPITAL COST: $20,500 


OPERATING COSTS 

(a) Cost of supplying parking lot for "Free Parking" $ 4,000 ** 

(b) B.C. Hydro's stated cost in supplying the bus 
service is $150 per day or approximately $3,000 
per month. During the first three months of 
service B.C. Hydro will absorb any operating 
losses. Thereafter, the City will have to 
compensate B.C. Hydro for the difference between 
the stated cost and actual passenger revenues, 
or cancel the service 

(c) Contingency for operational requirements, e.g. 
signs, lighting, maintenance, insurance, and 

parking supervision. $ 2,000 


cont 'd . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Report of Special Committee re 
P.N.E. - Park and Ride (cont'd) 

* Note: As this item is the installation of a normal City Service 
in this location and may be removed to any location, there will 
be recovery of some of this amount if the service is cancelled. 

** Note: This is a maximum commitment and it is anticipated by 
your Committee that it will be less than this amount. This 
amount is included mainly for budget purposes. 

7. THAT the question of a 50<: per day charge for parking during the 
period of the annual exhibition be referred to the Board of 
Administration for report back to Council. 

Your Committee noted that the representatives of the B.C. Hydro 
and Power Authority, Transportation Division, advised the Committee 
that the Authority would assume the first three months without a 
guarantee and that the representatives of the P.N.E. advised that for 
the same first three month period there would be no charge made by the 
P.N.E. for the lighting of the parking lot. 

MOVED by Aid. Wilson, 

THAT the foregoing report of the Special Committee be 
approved . 

- CARRIED 

MOTIONS (cont 'd ) 

6. Canadian Merchant Marine: 

Large Bulk and Container Cargo Ships 

The following Notice of Motion was submitted by Aldermen 
Wilson and Sweeney at the meeting on January 5, 1972: 

MOVED by Aid. Wilson, 
SECONDED by Aid. Sweeney, 

THAT WHEREAS the Canadian Transport Commission caused to 
be prepared a feasibility study by consultants Hedlin Menzies & 
Associations Ltd. 'on an Analysis of Economic Potential of a 
Canadian Merchant Marine'; 

AND WHEREAS Canadian Transport Commission released the 
report 22 September, 1971 and in a press release stated the 
f ollowing : 

'In Brief, the report says there could be a net economic 
benefit to Canada through Government-assisted development 
of a privately-owned fleet of very large oil and ore 
carriers for the export of iron ore, coal and grain and 
the import of crude oil. 

The report sees little or no potential net economic 
benefit In vessels of under 90,000 tons deadweight.' 

AND WHEREAS the following is quoted from the Summary of 
Analysts, Page XIII. Paragraph 11: 

"By 1995, Canada's Pacific Coast ports are projected to 
handle 55 per cent of total Canadian ocean loadings of 
major bulk commodities, as compared to 38 per cent in 
1967. Among major bulk commodities involved in Canadian 
deep-sea trade, bituminous coal loadings, iron ore loadings 
and crude petroleum unloadings are projected to be 
particularly important to Canadian trade." 


cont 'd . 


Regular Council, January 11, 1972 


. 21 


MOTIONS (cont'd) 


Canadian Merchant Marine: 

Large Bulk and Container Cargo Ships (cont'd) 


AND WHEREAS the Port of Vancouver continues to retain 
its pre-eminence as Canada's No. 1 port in cargo volume handled, 
and the Port is sharing with all other Canadian ports dismay 
that not a ton of Canada's resources exported overseas is shipped 
in a Canadian flag ship. 


AND WHEREAS Vancouver Council now has an opportunity 
to encourage the establishment of a shipping line based in 
the Port of Vancouver consisting of a fleet of very large oil 
and ore carriers for export of iron ore, coal, and grain and 
the import of crude oil. 


AND WHEREAS the Hon. Minister of Transport in replying 
to City Council's request to intervene in negotiations with 
the C.N.R. in respect to an overseas shipping service contained 
in the 1913 Agreement, had this advice as stated in the final 
paragraph of his letter dated 22 September, 1971: 

"I would appreciate your extending my greetings 
to the members of the City Council, and informing 
them that, in light of the particular circumstances 
that prevail, follow-up directly with Canadian 
National and joint exploration between it and the 
City of Vancouver of this interest would seem to be 
the indicated course." 


AND WHEREAS the Canadian Pacific Steamships successfully 
operate, and advertise throughout Europe "CP. Ships the 
Container Way to Canada and the U.S.A." 

THFREFORK BE IT RESOLVED THAT the matter of encouraging 
the establishment of a Canadian Flag Ship Line operating large 
bulk and container cargo ships out of the Port of Vancouver 
be referred to the Standing Committee on Transportation for 
study report and recommendations. 

FURTHER BE IT RESOLVED THAT the Chairman of the Transpor- 
tation Committee together with the City representative on the 
Vancouver Port Authority, Alderman Sweeney, these two be 
authorized to discuss with the officials of the Canadian National 
Railway (Steamship Division) the prospects of operating a trans- 
ocean service of large ships to carry Canadian resources for 
export to the markets of the world and report the results to the 
Standing Committee. Authority is also granted to discuss with 
any other Canadian group interested in establishing a fleet of 
large cargo vessels to carry Canadian resources from the Port 
of Vancouver to the markets of the world and report to the 
Standing Committee. 

/m, ^- ^ ■ A\ - CARRIED 

(The motion was put and carried) 

5. Leave of Absence: 
Alderman Adams 


MOVED by Aid. Broome, 

THAT Alderman Adams be granted leave of absence for the period 
February 1 to 25, 1972. _ CARRIED 
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MOTIONS (cont'd) 

7 . Parking Privileges: 
Members of Council 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Calder, 

THAT any member of Council who has completed ten (10) 
years of service on Council, be granted free parking privileges 
for life upon retirement from Council. 

(Notice) 

Notice was called and recognized by the Chair. 

ENQUIRIES AND OTHER MATTERS 

Alderman Hardwick - enquired if the large Molson's sign 

Sign: Molson's Brewery on its building at the Burrard 

Burrard Bridge Bridge has been erected legally. 


His Worship the Mayor referred the 
enquiry to the Board of Adminis- 
tration , 



Alderman Hardwick - referred to the Bank of Nova Scotia 

Bank of Nova Scotia and usin^- the reference 'Vancouver 

referenct" to 'Vancouver Centre' in describing its proposed 

Centre ' development on the S/S Georgia Street 

between Granville and Seymour, in- 
cluding Birks Building and Famous 
Players movie theatre site, and stated 
this reference is giving the impression 
that the development is one of a 

government civic centre in the down- 
town area. 

The Alderman requested His Worship 
ask the Corporation Counsel to take 
the matter up with the Bank of Nova 
Scotia . 

His Worship referred the enquiry to 
the Corporation Counsel. 


Alderman Adams - 
Cigarette Billboard 
Advertisi ng 


enquired respecting certain cigarette 
companies still carrying out outside 
billboard advertising and cited a 
case in particular. 


Alderman Phillips - produced a painting of the wife of 

Painting: Wife of 'Gassy Jack' and enquired of the 

'Gassy Jack' Council 's interest in purchasing it 

from Centennial funds. 


Alderman Wilson - 
Property required J'or 
No . 1 Firehall : 
Mr. Lai 


advised a Board of Administration 
report will be submitted to Council 
shortly ronarding this property and 
Mr. Lai, President of Vandy Develop- 
ments Limited, would like the 
opportunity of appearing before 
Council at that time. 


The Council agreed that Mr. Lai be 
heard as a delegation when the 
report is submitted. 
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NOTICE OF MOTION 

The following Notice of Motion was submitted and recognized 
by the Chair: 

Tax Deferment: 
Senior Citizens 

MOVED by Aid. Wilson, 

THAT the Standing Committee on Finance give consideration 
to plans which would assist senior citizens on fixed income 
to retain their homes without fear of the tax sale, such plans 
to include a tax deferment repayable with interest upon sale of 
the property or death of the registered owner. 

(Notice) 

COMMITTEE OF THE WHOLE 

MOVED by Aid, Adams, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 


RECOGNITION: Retirement of Mr. R.K. Baker 
Corporation Counsel 


The Council gave special recognition at this point to the 
imminent retirement of Mr. R. K. Baker, the Corporation Counsel. 
The following resolution was put and CARRIED UNANIMOUSLY: 

MOVED by Aid. Adams, 
SECONDED by Aid. Wilson, 

THAT WHEREAS on the first day of June, 1937, RUSSELL KEMP 
BAKER, Q.C. .joined the staff of the Law Department of the City 
of Vancouver as an Assistant Solicitor; 

AND WHEREAS on the eighteenth day of October, 1948 he was 
appointed to the position of City Solicitor; 

AND WHEREAS on the twenty-seventh day of November, 1951 he 
was appointed to the position of Corporation Counsel ; 

AND WHEREAS on the thirty-first day of January, 1972 
Russell Kemp Baker, Q.C. will retire as Corporation Counsel 
from the service of the City of Vancouver after serving for a 
period oj thirty-four years; 

THEREFORE BE IT RESOLVED THAT the Council of the City of 
Vancouver be and is hereby recorded as expressing to RUSSELL KEMP 
BAKER, Q.C. its gratitude and appreciation for his thirty-four 
years of devoted service to the Council of the City of Vancouver; 

AND BE IT FURTHER RESOLVED THAT the Council of the City of 
Vancouver be and is hereby recorded as expressing its best wishes 
for a long and peaceful retirement. 


His Worship the Mayor presented Mr. Baker with a gift on behalf 
of the Council. Mr. Baker responded to the recognition given. 


The Council adjourned at approximately 3:50 P.M. 


**** 


The foregoing are Minutes of the Regular Council 
meeting dated January 11, 1972, adopted, after 
amendment, on January 18, 1972. 
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WORKS & UTILITY MATTERS 


(WORKS) 1 


RECOMMENDATIONS : 


1 . Improvement of W/S Kerr Street From 
Rosemont Drive to 63rd Avenue 


The City Engineer reports as follows :- 

"Among the projects approved by Council at the Local 
Improvement Court of Revision held on November 30th, 1971, was 
curbing the east side and paving the east half of Kerr Street 
from Rosemont Drive to 120' south of 63rd Avenue. Also 
approved was the construction of a P.C. Concrete Sidewalk on 
the east side of Kerr Street for the same length. This work 
constitutes part of the development of the Champlain Heights 
Subdivision. 

The west side of this project is outside the boundaries 
of the new subdivision and as it abuts the City-owned Fraser- 
view Golf Course, Local Improvement procedures are not 
applicable as the full cost of any improvement would be borne 
by the City. It would be advantageous to co-ordinate the 
engineering work and provide continuity of construction by 
improving both sides of Kerr Street under one contract. Con- 
struction of curbs and sidewalks on both sides simultaneously 
would produce a lower total cost than if each part were 
constructed separately. As this is a major street, both curbs 
and sidewalk will ultimately be required on the west side. 
Future maintenance costs on the total improvement would also 
be less than that on the partial improvement. 

The estimated cost of installing curbs and gutters and 
paving the west half of Kerr Street from Rosemont Drive to 
120' south of 63rd Avenue would be $22,871.00. The estimated 
additional cost to install a P.C. Concrete Sidewalk on the 
west side of Kerr Street for the same length would be $8,086.00. 
Funds are available for this wo rk in Account No. 147/7901, 
'Major Street Paving Unallocated'. 

I RECOMMEND that:- 

1. The City Engineer be authorized to construct curbs 
and gutters and permanent paving on the west side of 
Kerr Street from Rosemont Drive to 120' south of 63rd 
Avenue at an estimated cost of $22,871.00. 

2. The City Engineer be authorized to construct P.C. 
Concrete Sidewalk on the west side of Kerr Street from 
Rosemont Drive to 120' south of 63rd Avenue at an 
estimated cost of $8,086.00. Funds for this work to 
be appropriated from the 1971 Streets Capital Budget, 
Account Code No. 147/7901, 'Major Street Paving 
Unallocated' . " 

Your Board RECOMMENDS that the foregoing report of the 
City Engineer be adopted. 
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2. Closing the Lane West of Howe Street 

South of Robson in Block 61, D.L. 541 

The City Engineer reports as follows: 


"A letter dated November 9th, 1971, has been received from 
the Department of Public Works wherein The Crown makes application 
to acquire the lane in Block 61, D.L. 541. 

In the letter The Crown undertakes to pay for the diversion, 
re-routing and cutting off of the utilities in the lane provided 
it is agreed that by so doing the ownership of the lane will be 
transferred without further expense to The Crown. 

In 1968 The Crown granted the City without compensation the 
7 foot widening strips for the north and the south sides of 
Robson Street between Hornby and Howe Streets. 

I RECOMMEND that the lane in Block 61, D.L. 541 be closed 
and stopped up and conveyed to Her Majesty in The Right of The 
Province of British Columbia subject to the following conditions: 

(a) The closed lane and all the parcels in Block 61 be 
consolidated to form one parcel. 

(b) The Crown bear all costs in relocating and re-routing 
all public utilities in t\\c lane." 

Your Board RECOMMENDS that t\\o foregoing report of the 
City Engineer be adopted. 


5. Closing the Lane West of Howe Street 
between Georgia and Robson Street in 
Block 51, D.L. 541 

The City Engineer reports as follows: 

"An application has been received from the Department of 
Public Works to acquire the lane in Block 51, D.L. 541. 

This Block contains the Provincial Court House. It comprises 
some 40 lots with an intervening twenty foot lane and is as 
originally created in the subdivision of Distrct Lot 541 except 
for the seven foot widening strips which were dedicated for 
highway without cost to the City by the Crown in 1968, for the 
widening of Robson Street. 

I RECOMMEND that the twenty foot lane in Block 51, D.L. 541 
be closed and stopped up and conveyed to Her Majesty The Queen 
in The Right of the Province of British Columbia subject to the 
closed lane and all the parcels in Block 51 being consolidated 
to form one parcel . " 

Your Board RECOMMENDS that the foregoing report of the 
City Engineer be adopted. 
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Request for Closure of 14.7th Avenue - 
Laburnum Street to Lane West of Cypress Street 

The City Engineer reports as follows: 

"A request has been received from Mr. G. H. Taylor, representing the 
Maple Grove Adventure Playground Committee, for the closure of 4.7th Avenue 
between Laburnum and the lane west of Cypress. This closure is requested so 
that an "adventure playground" can be built on the school grounds in an area 
presently used for parking, with the displaced parking accommodated on the 
closed portion of the street. 

This request is supported by the School Board, as indicated in the 
attached letter from J. E. Robertson, Head of Business Administration. 

As well as reducing the hazard to children resulting from the mixture 
of cars, service vehicles, bicycles and children in the existing parking area, 
the Adventure Playground Conmilttee feel that the closure of 4.7th will enhance 
safety by eliminating traffic on the 4.7th Avenue -Laburnum Street routing to 
nearby Magee High School. 

A. Location of Adventure Playground 

The applicants advise that there is already a shortage of playground 
space for the two schools (Magee and Maple Grove), and that the School Board 
policy is not to use playground areas for adventure playgrounds. Accordingly, 
they have assessed three alternative sites, as follows: 

(a) East of the school building. This area is not felt to be 
suitable because it lacks sunlight, and because of its proximity 
to the classrooms, which would be adversely affected by the 
playground noise and activity. 

(b) South of the school building, ad;)acent the existing parking 
facilities. This alternative would involve some cost in 
re-arranging the parking lot, ^4 would add further to the 
existing mixture of vehicles, pe4estrians and bicycles, which 
the applicants feel is hazardous. 

(c) On the site of the existing parking lot. This location is 
preferred by the applicants, s4.nce they feel that by relocating 
the parking lot onto 4.7th Avenue, the conflict between parked 
cars and children will be eliminated. 

Although locating the parking lot on 4.7th Avenue will remove some 
of the conflict between children and vehicles on the school grounds, it is 
noted that service vehicles will still be required to enter the groxmds in 
this area, and some of the pedestrian access to the school from the south will 
still be via the relocated parking area. 

The adventure playground (a special activity area of approximately 
8,000 square feet) is not a major addition or development and although the City 
has closed streets in the past in order to permit extension of school facilities 
it is questionable if such a closure can be justified for this particular use 
when off-street space is physically available. 

Furthermore, previous street closures for school facilities have been 
only where school Itmds abutted both sides of the closed street, which is not 
the case in this application. It ia further noted that the School Board has 
not made the application for the street closure. 

B. Secondary factors in requesting the closure of 4.7th Avenue 

(a) Safety . The applicants are concerned over the hazard to school 
children resulting from vehicular activity on Laburnum Street 
and 4.7th Avenue. Although there is a sidewalk on the east side 
of Laburnum and both sides of 4.7th Avenue, the applicants feel 
that cars (mostly driven by Magee High School students or parents 
picking up and dropping off children) pass throiigh the area with- 
out caution. 

/continued . . . 


BOARD OF ADMINISTEIATION, January 7, 1972 .... (WORKS) 4 

Clause 4 Continued 

Our observations Indicate that activity on these streets is 
similar to that around many schools in the City. The Police 
School Patrol Officers are not aware of any particular problem 
in this regard, and we do not have evidence of unreasonable 
speeds. However, the construction of a sidewalk on the west 
side of Laburnum would ensure that all students would have the 
opportunity to use a sidewalk to either school. 

(b) Appearance of 47th Avenue - The applicants suggest that 47th 
Avenue is presently a mess, and its development as a parking 
lot would improve its appearance. 

While we feel that the appearance of 47th Avenue is normal for 
a residential street, it could be improved by the instal- 
lation of curbs and permanent pavement. 

C . Traffic Requirements 

Traffic counts show that on a typical school day there is a 
relatively heavy vehicular use of the 47th Avenue-Laburnum routing by staff, 
students, and parents destined for Magee High School. From 40 to 80 cars were 
observed during each one-hour period before morning classes, at lunch time and 
after school. The closure of 47th Avenue would require most of this traffic to 
enter and leave Laburnum from 49th Avenue with some resulting inconvenience. 

Although the residents canvassed by the Adventure Playground Committee 
have indicated support for the street closure, there would also be a restriction 
on their access. A closure of 47th Avenue would require all vehicles entering 
Laburnum from 49th Avenue to exit via 49th Avenue as well (by constructing a cul- 
de-sac) and there would therefore be an ipcrease in vehicular activity in front 
of the residences on Laburnum Street. 

We have been advised by one of the property owners in the block 
bounded by 47th, Laburnum, 49th and Cypress that a petition opposing the 
closure of 47th Avenue is being circulated. 

The recommended minimum diameter of a ciil -de-sac on Laburnum Street 
is 60 feet, in order to permit vehicles up to the size of delivery vans to turn 
around without backing up (a backing maxioeuvre is considered hazardous, especially 
adjacent to schools). If the existing east boulevard is maintained, this cul-de- 
sac would require the acquisition of a portion of the school grounds to a maximum 
width of 27-g- feet. It would also require a parking prohibition in front of two 
residences on the east side of Laburnum Street. 

In view of the extent of development proposed (adventure playground), 
availability of off-street locations, and reduction in traffic access, it is 
RECOMMENDED : 

That the application to close the portion of 47th Avenue 
west of Cypress Street outlined red on Plan marginally 
numbered LE3773 NOT be approved. 


However, if Council wishes to approve the street closure, the follow- 
ing conditions should apply: 

(1) Tho applicant obtain a quit claim satisfactory to the Corporation 
Covmsel from the owner of Lot 1 in respect to any interest the 
owner may have in the street to be closed. 

(2) The applicant arrange with the School Board for the dedication 
for highway of the school lands colored blue on Plan IiE3773 for 
the Laburnum Street cul-de-sac. 

(3) One sidewalk on the closed street be maintained by the School 
Board for pedestrian traffic. 


/ continued 
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(4.) The applicant to make arrangements for the costs of providing 
the Laburnim Street cul-de-sac, estimated costs being $3,000, 

(5) The applicant to make arrangements for the costs of improving 
the closed street to provide the alternative required off-street 
parking which is to be relocated from the school lands to the 
closed street, estimated cost $4-, 000, 

(6) An easement to be reserved over the closed street for utility- 
purposes and street lighting, 

(7) The applicant to arrange for the School Board to enter into an 
agreement satisfactory to the Corporation Counsel and City- 
Engineer whereby the School Board agrees to take over the care, 
custody, and management of the closed street, to maintain the 
off-street parking facilities to be constructed upon it, and to 
assume the pedestrian liability in respect to the sidewalk 
located on the closed street. 

It is noted that the Maple Grove Adventure Playground Committee has 
requested to appear as a delegation in support of its request," 

Your Board RECOMMENDS that the foregoing recommendation of the 
City Engineer be approved. 

Should Council see fit to approve the closure of 47th Avenue, 
Laburnum Street to the lane west of Cypress Street, it is 
RECOMMENDED that conditions (1) to (7) inclusive, as set 
out in the Engineer's report, apply. 

(A brief from the Maple Grove Adventure Playground dated 
December, 1971 in favour of the closure of the street is 
circulated and a letter of opposition to the closure dated 
January 1972 from Mr. Ross Dunseith is also circulated 
for the information of Council) 

DELEGATION REQUESTS - MAPLE GROVE ADVENTURE PLAYGROUND 

COMMITTEE (in favour) 

- ROSS DUNSEITH (in opposition) 


FOR COUNCIL ACTION SEE PAGE{S).... 
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BUILDING AND PLANNING MATTERS 

RECOMMENDATION 


1. 3183 Queens Avenue: 

Request for Driveway in Front Yard 
Mr. & Mrs. D. Walters 


The Director of Planning and Civic Development reports as follows: 

"Mr. & Mrs. D. Walters of 3183 Queens Avenue have by letter dated July 5, 
1971, requested City Council to '...approve a driveway in the curb 
so that we may park in our existing driveway as we have done for the 
last 12 years ..." 

Copies of Mr. & Mrs. Walters' letter of June 25th to His Worship the 
? Mayor and of July 5th to the Vancouver City Council, are circulated for 
the information of City Council. 

The site is located on the north side of Queens Avenue between Picton 

and Manor Streets in an area zoned as an'RE-1 One Family Dwelling District. 

The site has a frontaae of 33' and is 115' deep. The rear of the site 
abuts the side of another lot that fronts Manor Street, without any 
intervening lane. 

The house at 3183 Queens Avenue was erected in 1958 and maintains a 30' 
front yard setback from Queens Avenue. No off-street parking facilities 
were indicated at that time on the approved Development Permit drawings. 

It appears that after construction of this one family dwelling a concrete 
slab was installed in the front yard. This slab is the subject 
off-street parkinq space. While no crossing approval (a 'facilities 
permit') from Queens Avenue to the front yard parking space was granted 
by the City Engineering Department, no actual crossing construction became 
necessary until curbs were installed in Queens Avenue. 

Earlier in 1971, curbs were installed in Queens Avenue as part of a 
local initiative curbing programme. While work was in progress the 
Engineering Department obtained confirmation from the Planning Department 
that the existing off-street parking space in the front yard was not lawful 
or permitted. A continuous curb was therefore installed along the front 
of the property. 

In 1958, as today, off-street parking is not permitted as an 'outright 
use' in the required front yard of an RS-1 One Family Dwelling District. 

In June 1971, Mr. Walters filed an Appeal to the Board of Variance to 
provide an off-street parking space in the required front yard. At 
the hearing the Board of Variance were not prepared to grant approval to 
the off-street parking space being in the required front yard. It 
was suggested to the applicant to investigate either the possibility 
of constructing a carport partly within the basement as well as being 
a partial addition to the front of the house — in which case the Board 
of Variance may relax a certain amount of the front yard requirements; or, 
more preferably, endeavour to make arrangements with the adjoining 
easterly property owners to share their adjacent driveway at 3179 Queens 
Avenue, /t the meeting Mr. Walters then withdrew his appeal. 

Subsequent to the suggestions of the Board of Variance Mr. & Mrs. Walters 
submitted the letter to His Worship the Mayor (June 25, 1971) and to 
City Council (July 5, 1971). 


Recommendation 

That Mr. & Mrs . Walters' letter be RECEIVED and that Mr. & Mrs. Walters 
be encouraged to further consider the suggestions of the Board of 
Variance." 

Your Board RECOMMENDS that the recommendations of the Director of Planning 
and Civic Development be endorsed. 
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CONSIDERATION 

2. Use of Building 14 - 
St. Roch Restoration 

The Museums and Planetarium Manager reports as follows: 

"At the November 17, 1971, meeting of the Greater Vancouver Civic 
Museum and Planetarium Board, it was resolved 'that the Vancouver 
City Council be advised that the Federal Government will require 
the use of Building 14 during the restoration of the St. Roch 
for some period of time, at present indefinite.' 

Vancouver City Council, at its meeting of April 6, 1971, resolved 
that 'Until the new Archives and Centennial Museum extension is 
completed, until that part of the collection to be housed in the 
new building is moved and until the Museum Board has made arrange- 
ments for the disposal of the balance. Building 14 cannot be 
demolished. The new building is scheduled for completion early 
in 1972. ' 

Following upon that resolution, the Museum has undertaken a massive 
project to sort and catalogue its collection. Work on the collections 
in Building 14 had to cease late i^i August when conditions in the 
Building became impossible for work; there is no heating in Building 
14 and the temperature there is not suitable for comfort. The 
job of sorting and cataloguing the collections is still going on, 
but the material being worked on is brought to space in the 
Centennial Museum for this purpose. 

On September 23, upon learning of the Federal Government's interest 
in using Building 14 for the restoration of the 'St. Roch', I wrote 
to Mr . G. J. Bowen , Director Technical Services Branch, National 
Historic Sites Division of the Department of Indian Affairs and 
Northern Development in Ottawa. In part I told him '.. it will not 
be possible to provide any space ifi Building 14 ... Building 14 
is not designed, and is quite unsuitable, for working in. It has 
been useful to us for storage only, but as such it is to be replaced 
when the new building adjacent to the Museum is completed in 1972.' 

On October 25, Mr. Bowen replied to me 'It is regretted that Building 
No. 14 will not be available for storage and restoration work on the 
R.C.M.P. St. Roch; as this building, by its construction and 
proximity, would appear to be most suitable for our purposes. 

The necessity to acquire similar space is recognized and it would be 
appreciated if we could be informed of the date of demolition so 
that alternate arrangements can be made by this Department. ' 

I submit the above excerpts and the resolution of the Greater 
Vancouver Civic Museum and Planetarium Board 'that the Vancouver 
City Council be advised that the Federal Government will require 
the use of Building 14 during the restoration of the St. Roch 
for some period of time, at present indefinite', for consideration." 


Your Board submits the matter to Council for CONSIDERATION. 
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(BUILDING - 3) 


INFORMATION 


3. Proposed Senior Citizens 

Housing Project; Kitsilano 

The Director of Planning and Civic Development reports as follows: 

"A letter dated December 28, 1971, to His Worship the Mayor and 
and Members of Council from the Kitsilano Ratepayers' Association 
has been referred to me for report. This letter recommends that 
the 'Greek Orthodox Church site' at the north-west corner of 
7th Avenue and Vine Street should be used as the site for the 
proposed senior citizens housing project. 

The site, which consists of Lots 11, 12 and 13, Block 282, D.L. 
526, has dimensions of 150' x 120'. The church building is 
located on Lots 11 and 12 and a house on Lot 13. The reasons 
why this site was not considered for the project as covered by 
the Technical Planning Board's report of December 10, 1971, are: 

(a) It is zoned RT-2 Two Family Dwelling District and therefore 
would not permit a high-rise development. 

(b) Development Permit No. 55812 was issued on September 7, 1971, 
for the alteration, addition to and use of the property by 
the Neighbourhood Services Association of Greater Vancouver 
for Day Care Centre, Kindergarten, Social Centre for Senior 
Citizens, etc. 

The letter from the Kitsilano Ratepayers' Association states that 
the site is owned by the City of Vancouver. However, my 
information is that Lots 11, 12 and 13, Block 282, D.L. 526 are 
owned by the Neighbourhood Services Association of Greater 
Vancouver. 

your Board submits the foregoing report for the INFORMATION of Council. 

(Copies of the letter dated December 28, 1971, from the 
Kitsilano Ratepayers' Association is circulated for the 
information of Council.) 


m COUNCIL ACTION SEE PAGEffl 
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FIRE AND TRAFFIC MATTERS 
RECOMMENDATION AND CONSIDERATION 


1. A. La France Fire Engine 

When considering a Board of Administration report dated November 
5th, on offers received for a 1947 La France fire engine, the City 
Council on November 23rd noted that Lever Arms Service Ltd. had 
submitted an offer of $501.00 for this equipment for retention on an 
historic - interest basis. Council passed the following resolution: 

"THAT the offer for the 1947 La France Fire Engine made 
by Lever Arms Services Ltd. be referred to the Corporation 
Counsel for report, particularly on the aspect of the 
City's position having invited offers on the equipment." 

The following report has been received from the Corporation 
Counsel: 

"I have been asked to comment on the recommendation 
made by the Purchasing Agent and the Fire Chief in the 
light of the submission made by Mr. A. Lever in connection 
with the sale of the surplus LaFrance fire engine. 

In the disposition of material of this kind, the 
Purchasing Agent has an option to either dispose of the 
machinery by public auction or, if thought to be 
advantageous to the City, to solicit offers. In the 
instant case it was thought to be advantageous to solicit 
offers. Unfortunately this method produced only one bid 
(by Mr. Lever) and this bid was approximately one-half 
of the value at which the equipment had been appraised, 
and also roughly one-half of what past experience 
indicated the City would receive for equipment of this 
type. As a consequence the Purchasing Agent and Fire 
Chief recommended that this equipment be put up for sale 
at the next public auction. 

The terms and conditions of this contract clearly 
state (a) 'The City reserves the right to accept or reject 
all or any part of this offer. ' and (b) 'Highest or any 
offer not necessarily accepted.' 

It is my opinion therefore, that from a legal standpoint 
there is nothing that would preclude the City from rejecting 
this offer." 

Under date of November 26th, the Village of Zeballos submitted 
a letter advising of a resolution of its Council: 

"THAT the Village of Zeballos bid five hundred anJ fifty 
(loliiirs (P530.00) for La Franco Pumper Truck, Model Sc-orUon 
100 Series." 

It appears that Zeballos has an urgent need of a fire truck. 

Subsequently Lover Arms Service Ltd. , learning of this offer 
from Zeballos, has indicated that the Company is prepared to raise 
its offer to match the Zeballos bid. 


/ continued 
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Based on the foregoing, the Purchasing Agent and the Fire Chief 
recommend that the offer from Zeballos be rejected, as it was submitted 
after bids were closed and also that the offer from Lever Arms Service 
be rejected and the equipment be put up for auction at a future date. 

If Council approve of this recommendation, both Lever Arms Service 
and the Village of Zeballos will be notified when the date of auction 
is set. 

Your Board RECOMMENDS that the foregoing report of the officials 
be approved. 


B. 194 3 BicklG-Soaqrave Fire Engine 

At the same meeting of Council, November 23rd, when considering 
the Board of Ad.-ninistration report on offers received for the purchase 
of a 19 43 Bicklo-Seagrava fire engine, the B.C. Antique Fire Apparatus 
Association requested that this equipment be preserved at a local 
museum such as Ilciritacro Vi31aco > and proposed that the equipment be 
sold to the Association for $1.00. Council then passed the following 
motion: 

"THAT ownership of the 1943 Bickle-Seagrave Fire Engine be 
transferred to HeritagG Village for the nominal sum of 
$1.00; it being understood the Village can '-.ake its own 
arrangements with the Association in the matter of restoration." 

Subsequently a letter has been received dated December 1st, 
from the Association asking that the ov/nership pass to the Association 
and not Iloritaae Village. The Association advise that Keritacje Village 
is providing the land for "Fire Hall of Yesteryear" and the Association 
is building the Fire Hall and providing the equipment. 

The Acting Director of Heritage Village, Mr. Lott, has no 
objections to the fire engine being transferred to the Association 
as the Association is, in effect, exhibitor. Also Heritage Village 
can not guarantee that this fire engine will be displayed there as 
it is dependent upon the Association constructing an old fashioned 
Firehall. 

Your Board submits the request of the B.C. Antique Fire Apparatus 
Association to transfer ownership of the Bickle-Seagrave Fire Engine 
to the Association, for Council CONSIDERATION. 

(A copy of the letter from the BCAFAA and the Board of Administration 
report of November 5th, are circulated for information.) 


FOR COUNCIL ACTION SEE Udl^AffJ -JjH 
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FINANCE MATTERS 


RECOMMENDATIONS 

1 . Annual Financial Authorities 

The Director of Finance has requested certain authorities 
as required by the City Charter: 

Your Board RECOMMENDS: 

(a) That the Director of Finance be authorized 
for the period January 1 to December 31, 1972, 
in accordance with Sections 215 and 216 of 
the Vancouver Charter to draw warrants for 
payment and to report same in writing to the 
City Clerk for the information of Council 
within fifteen days after the end of each 
month in which the warrant is drawn. 

(b) That the Director of jfinance be authorized 

to temporarily use, during the period January 

1st to July 15th, 1972, such capital funds 
as are available, for other expenditures 
of the City pending collection of taxes, as 
provided by Section 259 (b) of the Vancouver 
Charter . 


2 . Authority to Invest Funds 

The Director of Finance has requested authority to invest 
funds as they become available during the year 1972. 

Your Board RECOMMENDS that the pirector of Finance, in 
consultation with the Board of Administration, be authorized, for 
the year 1972, to invest the funds of the following accounts as 
same become available, and to vary the investments from time to 
time as may be expedient: 

For Sinking Fund Account; For Debt Charges Equalization Account; 
Cemetery Perpetual Care Funds; Captain Vancouver's Grave Maintenance 
Trust Fund; Pension D. Funds; Taylor Manor Trust Funds. 

Securities of or guaranteed by the Government of Canada; 
Securities of or guaranteed by a Province of Canada; 
Securities of the City of Vancouver; 
Securities of the Greater Vancouver Water District; 

Securities of the Greater Vancouver Sewerage and Drainage District; 
Securities of the Greater Vancouver Regional District; 
Bank Deposit Receipts. 

For General and Capital Accounts 

Securities of or guaranteed by the Government of Canada; 
Securities of or guaranteed by the Province of B. C; 
Bank Deposit Receipts. 
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3 . Canada Assistance Plan Funding for Computer Hardware 

The Director of Finance has submitted the following report: 

"The Data Processing & Systems Division has completed a 
feasibility study of the possibility of using the computer much 
more extensively in the Welfare and Rehabilitation Department. 
The application under consideration is in the Financial Aid area 
and studies to date have shown that idea is definitely beneficial 
for the operation of the Financial Aid Division, and additionally 
will significantly reduce the Division's operational costs. 
However, at this time Canada Assistance Plan legislation does not 
provide for the sharing of computer hardware costs, even though 
the computer can be used to increase the efficiency and effectiveness 
and reduce the costs of the welfare operation. 

The Co-ordinator of Data Processing & Systems has discussed 
the proposed system and the apparent inequity in Canada Assistance 
Plan legislation with the Provincial Welfare authorities, who 
agree that the system would be beneficial, and that in this case, 
computer hardware should be a shareable cost. 

The Co-ordinator of Data Processing & Systems will be in 
Toronto on January 13th and 14th attending a Board meeting of the 
Committee on Urban and Regional Information Management (COMRIM), 
a CFMM subcommittee, (travel for this purpose has been approved 
by Council) and while in the area, would like to spend one day 
in Ottawa meeting with Federal Health and Welfare officials to 
discuss the possibility of having the Federal Government participate 
in the cost of computer hardware for the welfare system. The 
cost of this one day in Ottawa would be about $100 for airfare and 
expenses, plus one day's leave with pay. Funds are available 
in Account #7901-250 (Travel Expenses - Social Service). 

The Co-ordinator of Data Processing & Systems requests 
authority to travel to Ottawa to meet with Federal officials to 
discuss the possibility of Federal sharing of the computer hardware 
costs for the City's Welfare Department, at a cost of about 
$100 plus one day's leave with pay, the funds to be charged to 
Account #7901-250 (Travel Expenses - Social Service), and I 
recommend that this authority be given." 

Your Board RECOMMENDS that the recommendation of the Director 
of Finance be approved. 


tOR COUNCIL ACTION SEE PAGE(S).. 
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PERSONNEL MATTERS 


SUPPLEMENTARY REPORT JANUARY 7, 1972 


RECOMMENDATIONS 

1. Classification Review - Three New Positions, Recreation Division, 

Board of Parks and Public Recreation 


The Acting Director of Personnel Services reports as follows : 

"City Council on November 23, 1971 approved a report from the 
Director of Social Planning and Community Development which 
recommended that the allocation of program funds for 
Thunderbird Neighbourhood Centre previously approved by 
Council in the amount of $10,900 be revised to $8,650 to 
cover operating costs for staffing and programming purposes 
for the balance of 1971. The Superintendent of Parks 
reports that there will be the requirement for three new 
positions of Director, Assistant Director and a Clerk 
Typist. I have therefore reviewed the proposed duties and 
responsibilities of the above mentioned positions. 

I. The incumbent of one position will be required to plan, 
develop and implement in conjunction with the Thunderbird 
Neighbourhood Centre Association a varied comprehensive 
community recreational progjram. He will supervise 
subordinate staff, recruit ar)d train part-time staff, 
co-ordinate the use of othejr facilities in the community, 
maintain close liaison with other community centres 

and assist the Community Association in the development 
of operational policy and the attainment of the 
Association's objectives. The work of this position will 
be very similar to that performed in the Vancouver Central, 
West Point Grey, West End anc^ Vancouver East Projects. 
Therefore, I recommend that this position be classified 
as a Community Centre Director II, Pay Grade 22 ($703-843) 
plus seven percent for a 37^5 hour week effective when 
adopted . 

II. The second position will require the incumbent to perform 
recreational work of a supervisory and instructional nature 
in assisting the Community Centre Director II develop and 
direct a varied comprehensive community recreational program 
at the Thunderbird Neighbourhood Centre. The work of this 
position will fall substantially within Class Specification 
No. 685-1, Assistant Community Centre Director II, Pay 
Grade 18 ($585-703) plus 1% for a Zlh hour week, and I 
recommend that it so be classified effective when adopted. 

The above two positions will be reviewed in one year. 

III. The third position will involve typing and clerical work of 
limited complexity in performing a variety of assignments 
in accordance with clearly defined work methods and 
procedures. The incumbent will be required to answer 
telephone and personal enquiries, maintain elementary 
office records, collect some remittances for program fees 
and type from copy, rough draft or general instructions. 
The work of this position will fall substantially within 
Class Specification No. 003, Clerk Typist II, Pay Grade 9 
($398-472), and I recommend that it be so classified 
effective when adopted. 

This position will be reviewed when the Centre is occupied. 


(cont inued . . , ) 
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The estimated recurring annual cost of this proposal, when the 
incumbents have reached the maximum step in their respective pay 
grades, and based on 1971 (2nd half) rates and including fringe 
benefits will be $31,381. 

The Comptroller of Accounts reports that funds in the amount 
of $26,715 for 1972 will be included in the Park Board 1972 budget 
estimates . 

This report has been discussed with the Superintendent of Parks 
and the Business Manager, Municipal and Regional Employees' Union, 
both of whom concur herein." 


SUMMARY 


Incumbent 


Proposed Classification 


Effective Date 


One New Position 


Community Ccntire Director II 
P.G. 2 2 ($70 3-84 3) 


When adopted 


(?735-a43) * 
Plus 7f, for a 37 1/2 hour week 


One New Position 


Asst. Community Centre 
Director II 

P.G. 18 ($585-703) Plus 7% for 
a 37 1/2 hour week 


When adopted 


One New Position 


Clerk Typist II 
P.G. 9 ($398-472) 


When adopted 


♦Effective salary range as per Regulation 160-1 (a) 


Your Board RECOMMENDS that the foregoing recommendations of the 
Acting Director of Personnel Services be adopted. 


FOR COUNCIL ACTION SEE PAGE(S) 
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PROPERTY MATTERS 


JANUARY 7, 1972 


Ri: COMMENDATION 


Self -Insurance for Plate Glass 


Your Board has received the following report from the Director of Finance. 

"On December 21, I97l when considering the subject of plate glass insurance, 
Council passed the following motion. v 

'That the City do not continue to carry this class of insurance, 
and the Director of Finance report back in regard to setting up 
an insurance trust fund.' 

The estimated total value of (previously) insured glass is $736,000. It 
is basically inconceivable that all this glass would be broken in one year but 
even if it was, the City could manage to absorb the loss. The City does have 
several individual locations where a major loss could result in glass replace- 
ment costs in excess of $50,000. Again, the City could absorb such a loss at 
one of these locations. However, the most likely situation is a continuation 
of present experience of approximately $3,000 of -insured losses per year (plus 
the $50 deductible that the City has been paying, plus claims for less than 
$50). 

Given the above picture, including the City's ability to absorb, reasonably 
easily, a loss in the $50,000 to $100,000 r£^nge, we do not consider it necessary 
to establish a self-insurance reserve fund for plate glass. Rather, losses 
should be charged to an ordinary expense appropriation in the operating budget 
each year. 

Therefore, I would RECOMMEND 

that an appropriation be established in the City's operating budget each 
year at a level reflecting the City's average loss experience on plate glass 
and that the appropriation for 1972 of $10,000 be approved now, subject to any 
readjustment considered necessary during the normal budget review in the Spring." 

« 

Your Board reconunends Council approval of the recommendation of the Director 
of Finance. 


Advance Purchases 

Britannia Community SBrvice-s Centre 
1630 Napier Street 


ijhe Suf>ervisor of Property and Insurance reports as follows:- 

"On July 13th, 1971, City Council authorized the Supervisor of 
Property and Insurance to negotiate the advance purchase of 
private properties in Stage I of the proposed Britannia Com- 
munity Services Centre on the initiative of owners. 

Lot 5, Block 38, D.L. 264A, known as 1630 Napier Street is 
located in Stage I and has been offered for sale to the City 
by the owners. 


(Continued) 


6dU 

Bbard of Administration, January 7,. 1972 . . . (PROPERTY MATTERS - 2) 


Clause No. 2 (Cont.inued) 


These premises comprise a one-storey, no basement, frame dwelling 
with a main floor area of approximately 840 sq. ft. erected in 
1906 on a site 33' x 122", zoned RM-3. This dwelling contains 
4 rooms and a large utility room, 5 plumbing fixtures, has a 
patent shingle roof, a siding exterior and is heated by automatic 
gas heaters. The interior of the dwelling has been remodelled 
and is in better than average condition for age and type. This 
property is occupied by the owners. 

Following negotiations, the owners have agreed to sell for the 
sum of $16,100.00 as of December 31st, 1971, subject to the 
owners retaining rent-free possession to January 31st, 1972. 
This price represents a fair and reasonable vaLLue for this 
property. Central Mortgage and Housing Corporation has reviewed 
this transaction and details thereof are entered in their records 

RECOMMENDED that the Supervisor of Property and Insurance be 
authorized to acquire this property for the sum of $16,100.00 
on the foregoing basis chargeable to Code #53l/l213 - Advance 
Purchases - Redevelopment." 

Your Board 

RECOIMENDS the foregoing recommendation of the Supervisor of Property 
aoid Insurance be adopted. 


3. Advance Purchases 

Britannia Coininuni ty Services Centre 
1 (?33 Napier Street 


The Supervisor of Property and Insurance reports as follows :- 

"On July 13th, 1971, City Council authorized the Sujjervisor of 
Property and Insurance to negotiate the advance purchase of 
private properties in Stage I of the proposed Britannia Com- 
munity Services Centre on the initiative of owners. 

Lot D, Block 28, D.L. 264A, known as 1633 Napier Street is 
located in Stage I and has been offered for sale to the City 
by the owner. 

These premises comprise a one-storey and basement frame dwelling 
with a main floor area of approximately 1,200 sq. ft., erected 
in 1910 on a site 31' x 127», zoned RM-3. The dwelling contains 
5 rooms, a fireplace, and 4 plumbing fixtures on the main floor. 
There are also 4 finished rooms and 5 plumbing fixtures in the 
basement plus a storage room, a utility room and a furnace room; 
all of which are lined with wallboard. These premises are 
occupied by the owner and an elderly pensioner who will relocate 
with the owner. 

The dwelling has a patent shingle roof, asbestos siding exterior, 
a concrete foundation cind heat is supplied by an automatic gas 
hot air unit. This dwelling has been substantially renovated in 
past years and has been extremely well maintained for age aind 
type. 


(Continued ) 
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clause No. 3 (Continued) 

Following negotiations with the owner's agent, he has agreed to 
sell for the stun of $22,000.00 as of December 31st, 1971, subject 
to the owner retaining rent-free possession to February 15th, 
1972. This price represents a fair and reasonable value for this 
property. Central Mortgage and Housing Corporation has reviewed 
this transaction and details thereof are entered in their records. 

RECOMMENDED that the Supervisor of Property and Insurance be 
authorized to acquire this prof)erty for the sum of $22,000.00 
on the foregoing basis, chargeable to Code #53l/l214 - Advance 
F*urchases - Redevelopanent . " 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insursuice be adopted. 


4. Sale: Site No. 11, Area B Champlain Heights 
South Side of Rosemont Drive, East of Kerr 
Senior Citizens Housing 

The Supervisor of Property and Insurance reports as follows: 

"On September 2nd, 1970, City Council approved the sale of Site 
No. 11, Area B, Champlain Heights, Zoned CD-I, situated South 
Side of Rosemont Drive, East of Kerr, to the M. Kopernik 
(Nicolaus Copernicus) Foundation for development of low-income 
senior citizens' housing, by a non-profit society. The approval 
was subject to (a) a price being negotiated satisfactory to the 
City, and (b) a scheme of development being approved by the 
Technical Planning Board. 

Tt is Council's policy (Resolution ol December ^th 196?) that in the case 
of non-profit societies sponsoring senior citizens' housing. City land be 
made available at a price oi the assessed value based on subdivided land, 
as determined for General purposes, set out in Section 3h? (1) of the 
Vancouver Charter. 

The pl.TT of subdivision oi this site was deposited for registration this 
year, and as such it does not appear on the 1971 assessment roll. Hovrever 
an estimate oi' the assessed value based on assessments of comparable 
parcels of land with similar development regulations indicates a selling 
value oi $56,000.00 per acre for senior citizens' development. The M. 
Kopernik Foundation have indicated their acceptance oi this price. The 
site consists of 2.010 acres. 

RECOMMENDED that Lot D.L. 33^, Group 1, N.V7D. , Plan No. M\.2k0 

be sold to the M. Kopernik (Nicolaus Copernicus) Foundation, subje 
to the following conditions: 


(n) n purchase price of $in,6fl0.00 on City t^rms at 9% interest, plus 

n portion oJ the estimated current years taxes and registration lees; 

(b) the schew ol development be approved by the Technical Planning 

(c^ that the date of sale be 90 days from Council's approval or the date 
of issuance of a develomwnt permit, whichever is the sooner: 


( Continued ) 
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Clause No. i| (Continued) 


(d'^ that the purchaspr shall five to thp City an onti on to repurchase at 
the net sales rrice, the City to have the ripht to exercise such 
ontion in the event that the purchasers have not proceeded with con- 
struction at the end ol ? years: 

(e) thr purchaser shall f^ive to the City a ?1 year option to repurchase 
nt the net sales price, the City to have the rirht to exercise the 
ontion in thr event that the property is utilized I'or any other than 
'senior citizens development, in accordance with the Flderly Citizens 
Housinp Act." 

Your Board 

RFCO'^TMEWDS the rorefoinr recommendation of the Supervisor oJ Property <<!f Insurance 
he ndopt,ed. 


5. S/S 3300 Block Kingsway, West of Tyne Street 
Rental Review 


The Supervisor of Property & Insurance reports as follows; 

"City-owned Lot Block $2, D.L. 37* situated on the South side of Kingsway 
Mast of Tyne Street is leased to Marine Hotel Limited for a period of 20 
years, expiring March 31st, 1981. The lease of the City lot is subject to 
rental reviews at the end of each five-year period, the second review date 
being April 1st, 1971. 

When notified of the pending review, the lessee requested consent to pur- 
chase the lot rather than to continue with the lease. 

Subsequently, the Director of Planning Investigated the lessee's request 
and reconmended that the City lot be released for sale subject to it being 
consolidated with adjoining Lots 1 an4 2 to the East, to form one parcel. 
This condition was Imposed to ensure the continued use of the site for 
"required parking" in conjunction with the hotel operation, located on the 
South-east comer of Kingsway and Tyne Street. The lessees have advised 
that they have acquired Lot 2, but are unable to purchase Lot 1, which 
they now lease. Since the condition of sale requiring consolidation could 
not be met, the lease of the City lot is to be continued. 

The rental review, which had been deferred pending the investigation of 
the possible sale, has been completed and it is reconmended that the rent 
be increased from ^UO.OO per anntnn pl\is taxes on land and improvement to 
$1,U00.00 per annum, plus taxes on land and improvement as from April 1st 
1971. On the basis of the 1971 assessed values and mill rates, the monthly 
rental is $15U.72. The lessee's solicitor has advised that they agree to 
the rental increase. 

Recommended that the rental for Lot U, Block ^2, D.L. 37 for the 5-year 
period, commencing April 1st, 1971 be increased to $1,U00.00 per annum, 
plus taxes on land and improvement, the i*ental to be charged on a monthly 
basis." 

lour Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property & Insurance 
be adopted. 
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CONSIDERATION 

6. Request - Mrs. May C. Gutteridge for 

Free Use of Premises at 258 Powell Street 
For Clothing Depot (Gastown Workshop) 


The Supervisor of Property it Insurance reports as follows: 

"The above property was acquired for the Provincial Courts (Vancouver) 
Complex pursuant to Council Resolution of July 27, 1971 and is situated 
in Phase II of the development where the building will not be required 
to be demolished until at least September, 1972. 

258 Powell Street is retail store premises with a frontage of l8 feet 
on Powell Street and was leased by the former owner to Luoky White 
Elephant Trading Post under a lease expiring July 31 ♦ 1972 at a monthly 
rental of $125.00. On October 31, 1971 this lessee vacated the premises 
voluntarily and we have been unable to re-rent this space because of the 
short length of tenure that could be offered. 

On December 8, 1971 the City Clerk received a letter, a copy of which is 
attached to this report, from Mrs. May C. Gutteridge, Parish Worker of 
St. James' Chtiroh, requesting use of the above premises for storage of 
second hand clothing. Mrs. Gutteridge requests free rental of the premises 
as the clothing is to be distributed without charge to needy persons in 
the area, but she will pay for lifi^it and heat and will vacate the store 
when required by the City. 

It is noted that Mrs. Gutteridge, until November 30, 1971* operated the 
Gastown Woricshop from 213-215 East Cordova Street and on October 26, 1971 
City Council approved a grant of $3,500.00 towards rent which she was 
committed to apply to taxes owing on this property. Mrs. Gutteridge now 
operates the Gastown Workshop from 373 East Cordova Street but this location 
does not give her the floor space that was available at the foimer location. 

If Council agrees to the requested occupancy without charging 
an economic rent then your Board suggest than an appropriate 
month-to-month lease be entered into with provision for a 
nominal monthly rent. 

Your Board submits the foregoing report of the Supervisor of Property 
and Insurance for CONSIDERATION. 


FOR COUNCIL ACTION SEE PAGE(S)- i . // — ' 


CITY OF VANCOUVER 


63 


REGULAR COUNCIL MEETING 

A Regular meeting of the Council of the City of Vancouver 
was held on Tuesday, January 18, 1972, in the Council Chamber, 
at approximately 9:30 a.m. 

PRESENT : His Worship the Mayor 

Alderman Adams, Bird, Broome, Calder, 
Hardwick, Linnell, Phillips, 
Rankin, Sweeney and Wilson. 

CLERK TO THE COUNCIL : R. Thompson. 

PRAYER The proceedings in the Council Chamber were opened 
with prayer. 

ACKNOWLEDGMENT 

His Worship the Mayor acknowledged the presence in the 
Council Chamber of students from Kitsilano Secondary 
School, under the direction of Miss Richardson; and 
from McKechnie Elementary School, under the direction 
of Mr. Rootman. 

'IN CAMERA' MEETING 

The Council agreed to an 'In Camera' meeting later this day. 

ADOPTION OF MINUTES 

MOVED by Alderman Hardwick, 
SECONDED by Alderman Broome, 

THAT the Minutes of the Regular Council meeting (including 
'In Camera'), dated January 11, 1972, be adopted, after alteration 
of Item H (Page 16), re Special Street Lighting Project, Area II: 
Shaughnessy, by striking the words 'strategic report' where such 
appear in the resolution, and inserting in lieu thereof the 
following: 

'report on strategy' . 

- CARRIED. 

COMMITTEE OF THE WHOLE 

MOVED by Alderman Broome, 
SECONDED by Alderman Linnell, 

THAT this Council resolve itself into Committee of the 
Whole, His Worship the Mayor in the Chair. 

- CARRIED. 

UNFINISHED BUSINESS 

Delegation Matters : 

It was agreed to defer the following matters pending the 
hearing of delegations later this day: 


(continued) 
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UNFINISHED BUSINESS (continued) 


Delegation Matters (continued) 

(a) Retention of Shed: 
428 West 62nd Avenue; 

(b) Retention of Garage and Carport: 
7955 Yukon Street; 

(c) Request for Closure of 47th Avenue: 
Laburnum Street to Lane West of Cypress St. 


COMMUNICATIONS OR PETITIONS 

1. Vincent Massey Award: 
Mayor Thomas J. Campbell 

His Worship the Mayor, by communication dated January 7, 
1972, forwarded for civic record purposes the Vincent Massey Award 
bestowed upon the City of Vancouver with respect to the Bloedel 
Conservatory Complex project, which was selected for excellence 
in the urban environment. 

MOVED by Alderman Bird, 

THAT this communication be received, and the Award be for- 
warded to the Park Board for safekeeping. 

- CARRIED. 

2. Special Committee: False Creek 

General Area and Matters Pertaining thereto 


His Worship the Mayor submitted the following communication, 
under date of January 12, 1972: 


"Council adopted the recommendation of the Standing 
Committee on Planning and Development to establish a Special 
Committee to meet with railway company representatives re 
the possibility of the removal of the rail line on the south 
shore of False Creek parallel to Sixth Avenue. I have 
appointed that Committee - Aldermen Hardwick, Broome and 
Sweeney and I wish to ask Council's consideration to vary 
the Terms of Reference for this Special Committee to expand 
its area of concern. I therefore recommend that the Terms 
of Reference be amended as follows: 

(i) absorb the functions of the Special Committee on 
Granville Island (July 13, 1971); 

(ii) absorb the functions of the Special Committee on 
False Creek Consultants' Progress (July 13, 1971) ; 


(continued) 
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COMMUNICATIONS OR PETITIONS (cont'd) 

Special Conunittee: False Creek General 
Area and Matters Pertaining thereto: 
(continued) 


AMurJDEO 


SEE I- 


(iii) meet with the railway companies to seek the 

removal of the rail lijies paralleling Sixth Avenue 
(December 21, 1971) ; investigate other transportation 
problems ; 

(iv) deal with comments requested by Council December 21, 
1971, after they have feen presented to the Standing 
Committee on Planning and Development; 

(v) initiate discussions with property owners on the 
coordination of developments in False Creek Study 
Area; 

(vi) assist in reviewing proposals for redevelopment of 

City land in such form as they may be received after 
the adoption by Council of policies which will stem 
from the Consultants and Board of Administration 
reports on False Creek 

(vii) recommend amendment to these terms of reference as 
experience proves advisable. " 


MOVED by Alderman Wilson, 

THAT the foregoing proposal of His Worship the Mayor be 
approved, after adding the following to Item (iii) set out above: 

'and other roles; ' 

- CARRIED. 

3 . Change of Name : 

Vancouver Museums and Planetarium 
Association 


A request was received from the Vancouver Museums and Plane- 
tarium Association, that approval be given to change of name 
from Art, Historical and Scientific Association to Vancouver Museums 
and Planetarium Association. 

MOVED by Alderman Bird, 

THAT approval be given to this change of name. 

- CARRIED. 

4. Conference of Mayors of the 
World's Major Cities: Milan 


A communication, dated December 29, 1971, was noted from Mr. 
Aldo Aniasi, of the City of Milan, extending an invitation to a 
Conference of Mayors of the World's Major Cities, to be held in 
Milan, April 16 to 18, 1972, within the framework of celebrations 
for the Fiftieth Milan International Fair. 


(continued) 
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COMMUNICATIONS OR PETITIONS (cont'd) 

Conference of Mayors of the 

World's Major Cities; Milan (cont'd) 

The purpose of the Conference is to provide a forum for an 
exchange of views and experiences on problems and issues con- 
cerning metropolitan areas of the world. In extending the 
invitation to the Mayor,, it is advised the City of Milan and 
the Milan International Fair would welcome also two other members 
of the City government. 

MOVED by Alderman Broome, 

THAT this whole matter be left in the hands of His Worship 
the Mayor . 

- CARRIED. 

(Alderman Hardwick recorded in the negative.) 

BOARD OF ADMINISTRATION AND OTHER REPORTS 

A. Board of Administration 

General Report, January 14, 1972 

Works and Utility Matters 

Campbell Avenue Railway Crossings 
(Clause 2) 

In considering this Clause, re City participation in the costs 
respecting closing of crossings of Campbell Avenue and tracks of the 
railway companies, it was 

MOVED by Alderman Rankin, 

THAT this matter be referred to the Corporation Counsel, to 
see if the City is in a position to refuse to pay the assessed costs 
to the City, taking into consideration all the facts in the matter. 

- CARRIED. 

Parking and Snow Clearance 
(Clause 4) 

In connection with this Clause, it was 

MOVED by Alderman Hardwick, 

THAT the procedures outlined by the City Engineer in this 
report be adopted. 

FURTHER, that His Worship the Mayor be requested to contact 
the news media and endeavor to obtain co-operation in bringing the 
snow clearing proposal to the attention of the public, in an 
effective and expeditious manner. 

- CARRIED. 

Local Improvements by "Initiative Principle" 
(Clause 1) 

MOVED by Alderman Bird, 

THAT Clause 1 of the Board of Administration Report (Works 
and Utilities), dated January 14, 1972, be adopted. 

- CARRIED BY THE 

REQUIRED MAJORITY. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Works and Utility Matters (continued) 

Balance of Works and Utility Matters 

MOVED by Alderman Broome , 

THAT Clause 3 of the report of the Board of Administration 
(Works and Utility Matters), dated January 14, 1972, be received 
for information. 

- CARRIED. 

Social Service and Health Matters 

MOVED by Alderman Broome, 

THAT the report of the Board of Administration 
(Social Service and Health Matters), dated January 14, 1972, be 
adopted . 

- CARRIED. 

Building and Planning Matters 

MOVED by Alderman Broome , 

THAT the report of the Board of Administration 
(Building and Planning Matters), dated January 14, 1972, be 
adopted . 

- CARRIED. 

Licenses and Claims Matters 
Licensing of Hotels and Motels 


MOVED by Alderman Broome , 

THAT this Clause of the Board of Administration report, (Licenses 
and Claims Matters), dated January 14, 1972, be received for informa- 
tion . 

FURTHER, that the Corporation Counsel be instructed to prepare 
a brief, for submission at Victoria at the appropriate time, setting 
out the City's position in this matter, and emphasizing that the 
City is only requesting the same power as enjoyed by other municipalities 
under the Municipal Act. 

AND FURTHER THAT, when this topic is under consideration at 
Victoria, His Worship the Mayor arrange for representatives of 
Council to be in attendance, with the Corporation Counsel. 

- CARRIED 
UNANIMOUSLY. 

Finance Matters 

Civic Luncheon: I.O.D.E. 
(Clause 2) 

A letter was noted from the Municipal Chapter of Vancouver 
(I.O.D.E.), advising of the 71st Annual Meeting of the National 
Chapter of Canada, to be held in Vancouver May 29th to June 1st, 
1972. 

(continued) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 
Finance Matters (continued ) 

Civic Luncheon; I.0.D.E.(C1. 2) (cont'd) 

It is suggested the City sponsor a luncheon, tea or bus 
tour during the Convention. 

The Council did not take action to approve. 

Grant Request - The 
Playhouse Theatre Company 
(Clause 3) 

MOVED by Alderman Adams , 

THAT, pursuant to the request from The Playhouse Theatre 
Company, approval be given to a grant of $15,345 in theatre rental time 
for the 1972 portion of the Theatre Company's 1971-1972 season. 

- CARRIED BY THE 
REQUIRED MAJORITY. 

Assessment Basis of Allocation of 
Costs of the Greater Vancouver 
Regional District 

(Clause 4) 


In considering this Clause, it was 

MOVED by Alderman Bird, 

THAT there be no change in the City's position as it prevails 
at the present time, in respect of assessment basis for allocation 
of costs re the Greater Vancouver Regional District, and the City's 
representatives be requested to vote accordingly. 

FURTHER, that the Greater Vancouver Regional District be so 
advised . 

- CARRIED. 

(Alderman Phillips recorded in the negative.) 


Balance of Finance Matters 

MOVED by Alderman Bird, 

THAT Clauses 1 and 5 of the Board of Administration report 
(Finance Matters), dated January 14, 1972, be adopted. 

- CARRIED. 

B. Personnel Matters, 
Supplementary Report 

MOVED by Alderman Bird, 

THAT the report of the Board of Administration (Personnel 
Matters), dated January 14, 19 72, be adopted. 

- CARRIED. 

C . Property Matters 

No. 1 Firehall Replacement (Clause 2) 


It was agreed to defer consideration of this Clause, pending 
hearing of delegations later this day. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Property Matters (continued) 

Sale of Land situated on both sides of 
Bruce Street: Mennonite Senior Citizens' Society 
(Clause 3) 

In view of a request for a delegation to be heard, received 
from the Mennonite Senior Citizens' Society, it was agreed to 
defer consideration of this Clause until delegation arrangements 
are made . 

Balance of Property Matters 

MOVED by Alderman Adams, 

THAT Clause 1 of the Board of Administration report (Property 
Matters), dated January 14, 1972, be adopted. 

- CARRIED. 

D. Report of Standing Committee on 
Transportation, January 13, 1972 

MOVED by Alderman Wilson, 

THAT the report of the Standing Committee on Transportation, 
dated January 13, 1972, be adopted. 

- CARRIED. 

E. Leave of Absence Without Pay - 
Miss P. Ainley, Personnel Services 
Department 

The Board of Administration, under date of January 17, 1972, 
submitted the following report: 


O ^ '-J 
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'The Acting Director of Personnel Services reports as follows: 

"The Vancouver Fire Fighter's Union, Local 18, has requested 
that effective February 1st, 1972, Miss Paula Ainley, Cleric 
Stenographer III in the Personnel Services Department be granted 
a one year leave of absence without pay in order that she may work 
for this Union and during this period maintain her benefits. The 
Union would reimburse the City for the total cost of salary, 
benefits and retroactive payments resulting from any general pay 
increase . 

Her present position would be filled on a permanent basis. 
She would not have any priority in returrting to the employ of 
the City and only would be allowed to re-enter the Civic Service 
if and when a position is available and if she is selected to fill 
an existing vacancy. 

As this arrangement would not represent an inconvenience to 
the City and as the Municipal and Regional Employees Union agree 
to the terms of a possible return of Miss Ainley to employment 
with the City, I recommend approval of the request of the Vancouver 
Fire Fighter's Union." 

• 

Your Board RECOMMENDS that the foregoing recommendation of the 
Acting Director of Personnel Services be adopted, ' 


(continued) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Leave of Absence Without Pay - 
Miss P. Ainley, Personnel Services 
Department (continued) 

MOVED by Alderman Bird, 

THAT the foregoing report of the Board of Administration be 
adopted . 

- CARRIED. 
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COMMITTEE OF THE WHOLE 

MOVED by Alderman Sweeney, 

THAT the Committee of the Whole rise and report, 


- CARRIED, 


MOVED by Alderman Sweeney, 
SECONDED by Alderman Bird, 

THAT the report of the Committee of the Whole be adopted, 


- CARRIED. 


BY-LAWS 


BY-LAW TO AMEND BY-LAW NO. 3850, 
BEING THE TOWN PLANNING COM- 
MISSION BY-LAW 

MOVED by Alderman Wilson, 
SECONDED by Alderman Sweeney, 

THAT leave be given to introduce a By-law to amend By-law 
No. 3850, being the Town Planning Commission By-law, and the By-law 
be read a first time. 

- CARRIED. 

MOVED by Alderman Wilson, 
SECONDED by Alderman Sweeney, 

THAT the By-law be read a second time. 

- CARRIED. 

MOVED by Alderman Wilson, 
SECONDED by Alderman Sweeney, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in 
the Chair . 


- CARRIED, 


MOVED by Alderman Wilson, 

THAT the Committee of the Whole rise and report. 


- CARRIED 


The Committee then rose and reported the By-law complete. 


(continued) 
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BY-LAWS (continued) 

BY-LAW TO AMEND BY-LAW NO. 3850, 
BEING THE TOWN PLANNING COM- 
MISSION BY-LAW (continued) 

MOVED by Alderman Wilson, 
SECONDED by Alderman Sweeney, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED. 

MOVED by Alderman Wilson, 
SECONDED by Alderman Sweeney, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED. 

(The By-law received three readings.) 

BY-LAW TO AMEND BY-LAW NO. 3575, BEING 
THE ZONING AND DEVELOPMENT BY-LAW 

MOVED by Alderman Wilson, 
SECONDED by Alderman Sweeney, 

THAT leave be given to introduce a By-law to amend By-law 
No. 3575, being the Zoning and Development By-law, and the By-law 
be read a first time. 


- CARRIED. 


MOVED by Alderman Wilson, 
SECONDED by Alderman Sweeney, 

THAT the By-law be read a second time. 


- CARRIED, 


MOVED by Alderman Wilson, 
SECONDED by Alderman Sweeney, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in 
the Chair. 

- CARRIED. 

MOVED by Alderman Wilson, 

THAT the Committee of the Whole rise and report. 

- CARRIED. 

The Committee then rose and reported the By-law complete. 

MOVED by Alderman Wilson, 
SECONDED by Alderman Sweeney, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED. 


(continued) 
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BY-LAWS (continued) 

BY-LAW TO AMEND BY-LAW NO. 3575, BEING 
THE ZONING AND DEVELOPMENT BY-LAW (cont'd) 

MOVED by Alderman Wilson, 
SECONDED by Alderman Sweeney, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED. 

(The By-law received three readings.) 

MOTIONS 

1. Parking Privileges: 
Members of Council 

Notice was called on the following Motion at the Council 
meeting of January 11, 1972: 

MOVED by Alderman Sweeney, 
SECONDED by Alderman Calder, 

THAT any member of Council who has completed ten (10) years 
of service on Council, be granted free parking privileges for life 
upon retirement from Council . 

The motion was put and -------------- CARRIED. 

(Alderman Rankin and Alderman Hardwick voted 
in the negative . ) 

2. Tax Deferment: 
Senior Citizens 

The following Notice of Motion was submitted at the Council 
meeting of January 11, 1972. 

MOVED by Alderman Wilson, 

SECONDED this day by Alderman Bird, 

THAT the Standing Committee on Finance give consideration 
to plans which would assist senior citizens on fixed income to 
retain their homes without fear of the tax sale, such plans to in- 
clude a tax deferment repayable with interest upon sale of the 
property or death of the registered owner. 

(Amended) 

MOVED by Alderman Broome, in amendment , 
SECONDED by Alderman Adams, 

THAT the matter of tax assistance for senior citizens on 
fixed incomes be referred to the Standing Committee on Finance. 

- CARRIED. 

(The motion was amended accordingly.) 
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ENQUIRIES AND OTHER MATTERS 


Alderman Bird - 

Grant: Strathcona Property 

Owners and Tenants Assoc. 


referred to a communication, dated 
January 10, 1972, forwarded to each 
Member of Council by the Strathcona 
Property Owners and Tenants Associa- 
tion, with regard to a grant of 
$2,500, respecting consultants' 
costs in the matter of the Strathcona 
Rehabi 1 i tat ion Programme . 


The Council recessed at approximately 10:40 a.m., following 
which an 'In Camera' meeting was held, and the Council recessed 
at approximately 12:00 noon, to reconvene in open session at 
2:00 pjn. 


The Council reconvened at approximately 2:00 p.m., still in 
Committee of the Whole, His Worship the Mayor in the Chair and the 
following members present: 


1. 428 West 62nd Avenue: 

Retention of Shed - E.G. Martin 

The Council further considered Board of Administration report 
(Building and Planning matters), dated December 31, 1971, respecting 
request of Mr. E.G. Martin, 428 West 62nd Avenue, to permit 
retention of a shed on the property. Details of the matter are 
set out in the Board of Administration report, including the refusal 
by the Technical Planning Board and that the Board of Variance had 
disallowed the appeal made to it. The applicant appeared in 
support of his request for permission to retain the shed. 

MOVED by Aid. Bird, 

THAT this matter be deferred for further consideration following 
a tour by members of Council, to be arranged by His Worship the 
Mayor, in respect of viewing this property and a sampling of other 
properties violating the By-law. 


2. 7955 Yukon Street: 

Retention of Garage and Carport - R.B. Sapro 

Under date of December 31, 1971, (Building and Planning matters) 
the Board of Administration reported with regard to an application 
for permission to retain a double garage and carport at the rear of 
the premises at 7955 Yukon Street. The Board of Administration 
report reviews the matter and sets out the administrative position 
in not recommending approval of the application. Mr. R.B. Sapro 
appeared before Council and submitted a brief, dated January 17, 1972, 
in support of the request for approval and furnished a list of 
property addresses where he stated by-law violations are represented. 


PRESENT : 


His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 
Hardwick, Linnell, Phillips, 
Rankin, Sweeney and Wilson 


DELEGATIONS AND UNFINISHED BUSINESS 


- CARRIED 


cont 'd . . . . 
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DELEGATIONS AND UNFINISHED BUSINESS (cont'd) 

7955 Yukon Street: 
Retention of Garage and 
Carport - R.B. Sapro (cont'd) 

MOVED by Aid. Bird, 

THAT this matter be deferred for further consideration 
following a tour by members of Council, to be arranged by His 
Worship the Mayor, in respect of viewing this property and a 
sampling of other properties violating the By-law. 

- CARRIED 

3. Bequest for Closure of 47th Avenue: 
between Laburnum Street and the Lane 
West of Cypress Street 


The Board of Administration, under date of January 7, 1972, 
(Works and Utility matters) , reported in detail with respect to 
a request from the Maple Grove Adventure Playground Committee, 
for the closure of 47th Avenue between Laburnum Street and the 
lane West of Cypress Street, in order that an adventure playground 
can be built on the school grounds in an area presently used 
for parking; the displaced parking to be accommodated on the 
closed portion of the street. 

Mr. G.H. Taylor, on behalf of the Committee, appeared in 
support and filed a brief. Mr. G.R. Dunseith appeared and filed 
a brief dated January 14, 1972, in opposition. Mrs. Gladys P. 
McRoberts appeared and filed a brief dated January 18, 1972 in 
opposition. Further, Mrs. McRoberts drew attention to the 
appearance of the street property caused by litter and requested 
the boulevard be restored and the litter dump area grassed and 
maintained . 

MOVED by Aid. Hardwick, 

THAT this whole matter be referred to the Board of Adminis- 
tration for further consideration of the City Engineer and 
Director of Planning and Civic Development and report back with 
the idea in mind of not closing 47th Avenue. 

- CARRIED 

His Worship the Mayor directed that the litter and boulevard 
problem referred to by Mrs. McRoberts be referred to the City 
Engineer to look into and take appropriate action. 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Property Matters (cont 'd ) 

Property for Replacement of #1 Firehall: 
Orientif Properties Limited and Vandy 
Developments Limited (Clause 2) 

Consideration was given to Clause 2 of Board of Administration 
report (Property matters), dated January 14. 1972, regarding 
acquisition for #1 Firehall replacement purposes, of Lots C and D, 
Block 122, D.L. 196, bwned by Orientif Properties Limited and 
Vandy Developments Limited. The recommendation is made that the 
Corporation Counsel make application to the Court for a Vesting 
Order. 

Mr. W.G. Gooderham, Barrister, appeared on behalf of 
Orientif Properties Limited, in opposition to the recommendation 
for a Vesting Order. Mr. Allan McEachern, Barrister, appeared 
on behalf of Vandy Developments Limited and submitted a brief 
dated January 17, 1972, setting out a proposition. 

cont 'd . . . . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Property for Replacement of 
4^1 Fireball (cont'd) 


MOVED by Aid. Phillips, 

THAT the whole matter be referred to 'In Camera' consideration 
later this day. 

- CARRIED 



COMMUNICATIONS OR PETITIONS (cont'd ) 

5. March by Mothers of McLean Park 
re Sale of Solvents to Children 

MOVED by Aid. Phillips, 

THAT, pursuant to request from Mrs. Bea Delorme on behalf 
of mothers of McLean Park, permission be granted for a march 
to be held through the downtown area by this group on Wednesday, 
January 19, 1972, commencing at 1:00 p.m., to protest the sale 
of solvents to children, subject to the following conditions, 
and the assembly, route and dispersal being as set out in the 
City Engineer's memorandum of January 18th, on the matter: 

1. That it be confined to the sidewalks 

2. That participants obey all traffic regulations 

3. That the cost of any additional street cleaning over 
and above normal street cleaning be borne by the 
applicant 

4. The applicant enter into an arrangement satisfactory 
to Corporation Counsel indemnifying the City against 
all possible claims that may arise from holding this 
parade . 

- CARRIED 


ENQUIRIES AND OTHER MATTERS (cont'd) 

Alderman Phillips - enquired of the Chairman of the General 

Licensing Regulations: Purposes Committee when a meeting would 

Door to Door Salesmen be held with respect to door to door 

salesmen . 

Alderman Broome advised that the City 
Clerk had suggested the meeting be 
withheld pending a report to Council 
on night meetings and subjects which 
could be considered for the purpose, 
this being one. 


Alderman Phillips - 
Sale of Solvents to 
Children 


enquired if a letter has been received 
from the McLean Park mothers asking an 
opportunity to appear before the 
Council on the subject of sale of 
solvents to children. The City Clerk 
advised that no such letter has been 
received . 
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ENQUIRIES AND OTHER MATTERS (cont'd) 


Alderman Bird - 
Control ol Door 
Door Canvassers 


to 


rolorred to certain situations resulting 
from door to door canvassing and felt 
that there should be some proper control 
of the situation. 

It was agreed the Board of Administration 
would report on this aspect to the 
General Purposes Standing Committee 
when considering the report on licensing 
regulations, door to door salesmen. 


Alderman Rankin - referred to the noisy activity taking 

Construction work in place in the vicinity of Alberni and 

the Vicinity of Alberni Cardero Streets due to construction. 

and Cardero Streets It is understood a permit for working 

after normal hours has been granted. 

His Worship the Mayor was requested, and 
he agreed, to look into the matter of 
permit status and ensure that the 
conditions of the permit are being 
adhered to. 


NOTICE OF MOTION 

The following Notices of Motion were submitted and recognized 
by the Chair: 

1. Sale of Inhalants and 
Bay Rum to Juveniles 

MOVED by Aid. Bird, 
SECONDED by Aid. Wilson, 

THAT WHEREAS at present there is a widespread sale of glues, 
nail polish remover, etc., which are being inhaled to produce 
intoxication of the children and young people of our city; 

THEREFORE BE IT RESOLVED THAT the Corporation Counsel be 
instructed to prepare a by-law making it prohibitive to sell these 
inhalants and bay rum to juveniles, to provide severe penalties to 
any adult who sells such products to juveniles. 

(Notice) 


2. Sale of Glue and Nail Polish Remover 
Licensing 


MOVED by Aid. Rankin, 

THAT WHEREAS there has been a tremendous increase in the use 
of glue and nail polish remover amongst young people; 

AND WHEREAS certain stores in the City of Vancouver have been 
the source of this commodity for young people; 

AND WHEREAS the Aldermen of the City of Vancouver are the 
major licensing body for the City of Vancouver; 

THEREFORE BE IT RESOLVED City Council instruct the License 
Inspector to issue orders to those stores flagrantly engaged in 
this traffic that, if they continue the practice, they may be 
required by Council to show cause why their licenses should not be 
cancell ed . 


(Notice) 


If/ 
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NOTICE OF MOTION (cont'd) 


3 . City Lands : 

Reserve for Future Use 

MOVED by Aid. Phillips, 
SECONDED by Ald.Hardwick, 

THAT WHEREAS the City plans to realize an average of about 
$2 million per year from the sale of city-owned land in the current 
Five Year Plan and the current Council policy is to apply the 
proceeds of land sales to the City's capital program for the purchase 
of such assets as bridges, roads and public buildings; 

AND WHEREAS most capital assets deteriorate with age while 
land generally appreciates in value; 

AND WHEREAS most of the City-owned land which is available for 
sale came into City ownership as a result of tax sales in the 
1930 's; 

AND WHEREAS as the City grows it becomes increasingly important 
that the City acquire and retain ownership of land in strategic 
locations or in areas of future development; 

AND WHEREAS Council could adopt a policy of reinvesting the 
proceeds of land sales in the acquisition of additional land which 
would in effect create a City land bank and that the operation of 
such a land bank could assist in the orderly development of the 
City and could be a profitable long term investment for the City; 

AND WHEREAS the Federal government may offer financial 
assistance to municipalities for the creation of land banks; 

THEREFORE BE IT RESOLVED THAT the Finance Committee of City 
Council meet to examine the present Council policy and consider 
possible alternative policies such as the creation of a land bank. 


The Council recessed at approximately 3:45 p.m. and held an 'In 
Camera' meeting, following whicli, after rising from Committee of the 
Whole, the Council adjourned. 


The foregoing are Minutes of the Regular Council meeting of January 18, 
1972, adopted, after amendment, on January 25, 1972. 


(Notice) 


*** 
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WORKS & UTILITY MATTERS 


RECOMMENDATIONS : 

1. Local Improvements by "Initiative Principle " 
First Step 

The City Engineer reports as follows: 

"I consider it advisable to carry out light standard projects 
as Local Improvements on both sides of the following streets: 

1. Aisne Street - S.W. Marine Drive to D/E South 

2. Blenheim Street - S.W. Marine Drive to 49th Avenue 

3. Borden Street - S.E. Marine Drive to Kent Avenue N. 

4. Gamble Street - S.W. Marine Drive to Kent Avenue N. 

5. Copley Street - 16th Avenue to 19th Avenue 

6. Heather Street - S.W. Marine Drive to Railway Right-of-Way South 

7. Hull Street - 19th Avenue to Victoria Diversion 

8. Jellicoe Street - S.E. Marine Drive to Kent Avenue N. 

9. Kamloops Street - 18th Avenue to 19th Avenue 

10. Kamloops Street - 26th Avenue to 29th Avenue 

11. Kent Avenue North - Borden Street to L/E Victoria Drive 

12. Kent Avenue North - Elliott Street to D/E E/Elliott Street 

13. Kent Avenue North - Frascr Street to Crompton Street 

14. Kitchener Street - Rupert Street to D/E East 

15. Lakewood Drive - 19th Avenue to Railway Right-of-Way South 

16. Laurel Street - S.W. Marine Drive to 150' North of the Railway 

Right-of-Way 

17. Marshall Sti'eet - 19th Avenue to Railway Ri^ht-of-Way South 

18. Nanainio Street - S.E. Marine Drive to Kent Avenue N. 

19. Ross Street - S.E. Marine Drive to Kent Avenue N. 

20. Shaughnessy Street - S.W. Marine Drive to Railway Right-of-Way S. 

21. Union Street - Main Street to Gore Avenue 

22. Vanness Street South of the Railway Richt-of-Way - Ormidale Street 

to Boundary Road 


24. 7th A/enuc - Kaslo Street to Renfrew Street 

25. 8th Avenue - Rupert Street to Cossiar Street 

26. 15th Avenue - Garden Drive to Nauaimo Street 

27. 3 5th Avenue - Nanainio Street to Copley Street 

28. 20th Avenue - Hull Street to Cul de Sac East 

29. 20th Avenue - Marshall Street to Lakewood Drive 

30. 47th Avcniio - Domnn Street to Tyne Street 

31. ''iSth Avenue - Blenheim Street to S.W. Marine Drive 


The City's share oC these improvements is available in the 1971 
Street Lightinc Capital Budget." 

Second Step 

The Director of Finance submits the following report on the 
financial arrangements: 

"In accordance with the provisions of the Local Improvement 
Procedure By-Law I am submitting the City Engineer's report dated December 
31, 1971. 

The estimated total cost of these improvements is $90,144 and 
the City's share of the cost is $39,33 6. 

I have to report that the necessary financial arrangements can 
be made to carry out this work." 


/continued . 
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Clause 1 Continued 


Your Board has decided that It la desirable to undertake Che 
projects referred to and R£CO^}MENDS that: 


(1) The reports of the City Engineer and Director of Finance be 
adopted together with the detailed Second Step Report on 
file In the City Clerk's office. 

(2) The City-owned parcels shown on the list attached to the 
detailed Second Step report for the Local Improvement projects 
be declared assessable. 

(3) The Assessment Commissioner be directed to post the general 
notice of the Court of Revision In the City Clerk's office. 


The Corporation Counsel reports as follows :- 

"The Board of Transport Commissioners for Canada upon the 
application of the City of Vancouver, ordered the closing 
of the crossings of Campbell Avenue and the tracks of the 
Canadian Pacific Railway Company, the Great Northern 
Railway Company and the Canadian National Railway Company 
on September 19, 1966, the cost of such closure to be 
borne two-thirds by the City of Vancouver and one-third 
by the Canadian National Railway Company. 

The construction of this crossing was authorized by the 
Board of Railway Commissioners for Canada on August 25, 
1931 and provided that the cost of constructing and main- 
taining the crossing, placing of stop signs, and of main- 
taining watchmen, be divided equally among the City, the 
Vancouver, Victoria and Eastern Railway and Navigation 
Company and the Vancouver Harbour Commissioners. The 
Board of Transport Commissioners for Canada amended this 
Order on April 15, 1953 to provide that the maintaining 
of the watchmen be borne and paid as follows :- 


At the time the City made its application for an Order 
closing the said crossing, it was learned that the National 
Harbours Board had assigned all of its interest in and obli- 
gations with respect to the said crossing to the Canadian 
National Railway Company. The Canadian National Railway 
Company then claimed against the City for the City's share 
of the cost borne by the Railway Company during the years 
1953 to date. However, subsequently, the Railway Company 
agreed that, because it had not billed the City for expenses 
between January 1, 19 53 and December 31, 1964, it would 
waive the same and has agreed to accept the sura of $19,231.42, 
being two-thirds of the cost incurred by it for watchmen 
during the period January 1, 1965 to May 1967. The following 
is the total cost with respect to the watchmen which was borne 
by the Canadian National Railway Company and the City's share 
is shown opposite. 


2. 


Campbell Avenue Railway Crossing 


Two-thirds by the City, and 

one- third by the National Harbours Board. 


Total 


City 


January 1, 1953 to 
December 31, 1964 


$103,261.73 $68,841.15 


January 1, 1965 to 
May 19 67 


28,237.47 


19,231.42 
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Clause 2 Continued 


The Comptroller of Accounts has advised this department that 
the amount claimed by the Railway Company for the period 
January 1, 1965 to May 1967 appears to be reasonable in 
relation to the City's pay scale for watchmen. 

In the circumstances, it is recommended that the sum of 
$19,231.42 be paid to Canadian National Railway Company 
upon receipt from the Railway Company of a release from 
all claims which the Railway Company may now or hereafter 
have against the City with respect to the said crossing." 

Your Board RECOMMENDS that the foregoing recommendation of the 
Corporation Counsel be adopted. 


INFORMATION : 

3. Tender Awards 


The Purchasing Agent reports as follows :- 

"In accordance with Council policy, contracts for the 
following supplies were awarded by the Board of Administration: 

Traffic Signal Equipment 
Fireproof Tape Storage Cabinet 
De-icing Salt 
Brass Fittings 

Drafting Furniture & Equipment 
Firehose 

3 Wheel Motorcycle 
Steel Mast Arms 
Aerial Platforms 
Street Lighting Poles 
Street Lighting Luminaires 
Theatre Seats 

Dictating & Transcribing Equipment 

Copper Water Tube 

Shovels 

Front End Loader 

Automatic Telephone Exchange 

Storage Batteries 

Portland Cement 

Cane Fibre Joint Filler 

Third Channel Radio Equipment 

Two-Way VHF Mobile Radio Equipment 

Two-Way Hand Held Trans. Radios 

Fine Paper 

Excavator on Rubber-Tired Tractor 
Eductor Type Street & Catch Basin Cleaner 
Bus Stop Shelters 
Automatic Collating Machine 
Truck Loaders 

Copies of the details of these tender awards are circulated." 

Your Board submits the foregoing for the INFORMATION of 
Council. 


Board of Administration, January 14, 1972 (WORKS - 4) 

CONSIDERATION 

4 . Snow Clearing 

On December 21 , 1971 Alderman Rankin requested the Board of 
Administration to report on snow clearing on side streets. At the same 
meeting Alderman Phillips requested a report from the City Engineer 
giving details on snow clearing procedures, priorities, etc. A report 
covering these matters is being prepared, and will be presented to 
Council next week. It will include a description of our existing 
procedures, equipment available, costs, alternatives which could be 
adopted, the possibility of a snow clearing fund, and the matter of 
sidewalk clearance. 

On December 21at, Alderman Linnell submitted a Motion that 
parking be prohibited during a "snow alert" on even sides of streets on 
even numbered days and on odd sides of streets on odd numbered days. 
Council, on January 11, 1972 on a Motion by Alderman Adams, referred the 
matter to the City Engineer for report as to implementation on a cooper- 
ative basis. This is the matter dealt with herein. 

The City Engineer reports as follows: 

"Existing Authorities 


Under the Motor Vehicle Act, Section 179, Sub-section 2 (a), 
the Engineering Department has authority to move a vehicle or cause 
this vehicle to be moved, where it interferes with the removal of snow. 
A number of personnel in the Engineering Department have boon authorized 
by City Council to perform this duty. Generally, the vehicle is towed 
around the corner out of the way of the plows. and then returned 

as close as possible to its original- location. This procedure is now 

being used on a limited basis when appropriate. 

Under the Snow Clearing Emergency By-law the City Engineer may 
proclaim an emergency for snow clearing. When this occurs, parking is 
prohibited on all transit routes and one— way streets in the downtown area 
and the West End without special signing. Also prohibited is parking on 
other streets where snow clearing signs have been placed. This action is 
reserved for extreme emergencies only. 


Cooperative Parking Prohibition 

We have examined the suggestion of Council that large scale 
cooperative prohibitions be utilized during snow clearing on residential 
streets. Although certain problems would be encountered as listed below, 
such prohibition would aid snow removal in these areas sufficiently to 
warrant at least experimental implementation of the proposal. The problems 
visualized at this time are x 

(a) The Engineering Department does not have sufficient men and 

equipment to clear all residential streets for the entire City 
in one day. Accordingly, the City would have to be subdivided 
and each subdivision cleared on a separate day. It is expected 
that two to four days would be required to clear the entire City, 
depending on the degree of snow fall and temperature. Persons 
residing in areas cleared in the later days might object. 
However, by giving priority to hilly areas or areas which receive 
the most severe snow fall, a relatively equitable treatment might 
be provided. 


(b) During a snow iall, garages In lanes become inaccooaible 
and moi'e cars are parked on streets. Under these circum- 
stances there will be many blocka where it is ImpoBaiblo 
to accommodate all cars from that block on one side. In 
these cases, moving as many cars aa possible by the owners 
wLll still provide some improvement. 


cont 'd . . . . 


7'Jo 

Board of Administration, January 14, 1972 (WORKS - 5) 

Clause #4 continued: 


(c) A certain proportion of property owners will not be aware 
of the request to move their cars, since it would not be 
possible to make announcements very far in advance under 
conditions prevailing during snow storms. This would reduce 
the effectiveness of this voluntary program to some degree. 

In spite of these obvious limitations it is the opinion of 
the City Engineer that the proposal has significant potential benefits 
and should be tried. With Council's approval the City Engineer will 
announce such a voluntary program for various parts of the City via 
television and radio, when appropriate. Such announcement will be made 
during a storm after the bus routes and major streets have been cleared 
and equipment and men are available for residential streets. 

Discussions with television and radio stations indicate that 
such announcements would cost from $10 — $20 on radio and about $120 
each on television. A total cost for one storm might be in the order 
of $1,000. " 

Your Board presents the foregoing report of the City Engineer 
for Council CONSIDERATION. 


FOR COUNCIL ACTION SEE PAGE(S) ./iZ 
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SOCIAL SERVICE AND HEALTH MATTERS 


RECOMMENDATION 


1. Community Development Research 

Your Board submits the following report of the Director of Social 
Planning/Community Development: 

"For the past three years the Provincial Government, the 
City of Vancouver and United Community Services ( UCS ) have 
financially supported Community .Development (CD) Services. 
The major agency receiving funds for CD Services in the 
Vancouver area is Neighbourhood Services Association (NSA) , 
which has established a special Community Development 
Department. CD services encourage individual persons and citizen 
groups to take a more active interest in community affairs. 
NSA's 1971 budget for CD services is $126,050 and is shared 
as follows: UCS $57,800: Province $33,250: City $35,000. 
Both the Province and the City recover 50% of their 
contributions from the Federal Government, under provisions 
of the Canada Assistance Plan (CAP). 

PROPOSAL 

In order to gain a better understanding of the philosophy, 
dynamics and impact of CD services in Vancouver it is proposed 
that a systematic study of CD be carried out. Since NSA is 
the major provider of CD services in the Vancouver area, it 
is further proposed that this study focus primarily upon 
that social agency. 

The study is to be conducted under the auspices of the 
Department of SP/CD and in co-operation with officials from 
the Provincial Department of Rehabilitation and Social 
Improvement, UCS, and the CD Department of NSA. The research 
design has been prepared by the Department of SP/CD, in 
co-operation with these officials, and meets with the approval 
of NSA, its CD Board of Management and CD staff. The Research 
Director, Alan Danesh is a staff member of the Department of 
SP/CD. 

Another objective of this study, in addition to the aims 
stated above, is to help NSA establish its own procedure for 
on-going evaluation of its CD services. This is an objective 
the Department of SP/CD has for all services of voluntary 
agencies that are funded by the City. 

COSTS 


The cor>ts of data acquisition 

and analysis 

are estimated as 

follows : 


1 

Data Collection 


3,000 

Coding/Clerical Work 


800 

Keypunching 


200 

Computer Analysis 


600 


Total 

4,600 


The study will very likely be 50% shareable under CAP, making 
the net cost to the City $2,300. The study could commence 
January 15 and terminate June 30, 1972. It does not qualify 
for funding under Manpower's Local Initiatives Program. 


Cont'ri. . . 
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The Director of SP/CD RECOMMENDS: 

Council approval of an expenditure of $4,600 for the above 
mentioned CD Study; 

that funds for the Study be charged to the Department of SP/CD • s 1972 
research budget; and 

that these funds be approved in advance of Council's approval 
of the Department's 1972 budget. 

Your Board RECOMMENDS the foregoing report and recommendations of 
the Director of Social Planning/Community Development for Council 
approval, subject to the results of the study being assessed and 
reported on by Mr. R. Hawkins, Co-ordinator , Data Processing & Systems, 
in addition to the Director of Social Planning and Community 
Development. 

2. Purchase of Outside Services : Research Services 

Department of Social Planning/Community Development 


The Director of Social Planning/Community Development reports: 

"On April 20, 1971 Council adopted the following 
recommendation of the Standing Committee on Finance 
(April 8, 1971) : 

'(a) An additional $20,000.00 be approved 
for Purchase of Outside Services, and 
the Director of SP/CD report to Council 
from time to time on the details of 
expenditures under this appropriation. 

(b) An amount of $15,000.00 be approved for 

Research Services, subject to prior 

approval by Council of any expenditures with respect 
to this program. ' 

On the same date Council also passed the following motion: 

'THAT expenditures be subject: to prior Council 
approval both with respect to the $20,500.00 
previously approved for this account in the 
1971 estimates and the additional $20,000.00 
referred to herein, v;ith tlie proviso that the 
Mayor be authorized to approve emergency 
expenditures, subject to report to the subsequent 
meeting of Council, provided, however that where 
the Project involves a number of expenditures, 
tlie Project total amount, rather than the individual 
expenditures, be approved by Council.' 

The addition of $20,000.00 under item (a) above to the 
$20,5C!0.00 approved lor expenditure by tfie Department of 
SP/CD in 1970 established an approved 1971 budget for 
'Purcliaso of Outcido Cervices' of $40,500.00. 'Researc}i 
Services' was a new item and established an approved 1971 
budget of $15,000.00 for Researcli. 

Pu rch a se of O utside Services 

On September 28, 19 71 Council adopted a report of the 
Director of SP/CD whicli noted that specific project costs 
approved for the Department of SP/CD to September 14, 1971 
and tc be paid from its 'Purchase of Outside Services' 
account was $28,489.51. 


Cont'd. 
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Between September 2G and December 3l, 1971 Council approved 
four additional projects, to be funded from the Department's 
'Purchase of Outsido Services Account,' in tlie amount of 
$7,/100.00. Thus, total 1971 approved project costs 
amountod to ? 3 5 , . 51 . Some of the projects started 

in 1971 wt^re still in proqross at the year end and are not 
yet cc)nclu(li;d. Thorofore all the funds approved by Council 
have iioL Leon spont: , The aiiioutU e-icl-.ually sp(;nL to 
Dec-omber 31 was ^ . 3*^4 . Or> . b.-avi ng a carryover into 1972, 
required for currently active projects, of $11,494.56. 

Rosea rch 

Two research projects of the Dc>partment of SP/CD were approved by 
Council in 1971. The first was an evaluation of the Spring Street 
Project in the amount of $5,000. The second was a study of Public 
Housing Recreation Needs in the amount of $13,100; which includes 
$2,500 from the B. C. Housing Management Commission and $2,000 from 
the Board of Parks and Public Recreation, leaving the City share 
at $0,600.00. 

Work on these research projects started towards the end of 1971 and 
is still in progress. Therefore the funds approved by Council have 
not been spent. The Amounts actually spent to December 31 were 
$832.00 for the Spring Street Project and $1,471.02 for the Public 
Housing Recreation Needs srudy. The carryover into 1972 required 
for research projects currently active in the Department of SP/CD 
is $11 , 296.90. 


Cana d a Assistance Plan 

For all the projects included under both 'Purchase of Outside 
Services' and 'Research,' in the Department of SP/CD, applications 
are made by the City to the Federal Governmon- (through the 
Province) for 50% cost sharing under the Canada Assistance Plan. 
No commitment to sharing costs is provided by "ihe Federal Government 
in advance. However, Federal officials will give us an opinion 
in advance to the effect that . . . ' the project is likely to be 
shareable,' For some projects we receive an advance commitment by 
the Province. For example, the Province agreed to sh.are in costs 
of the Spring Street Project in the amount of S2,000. monthly from 
August to December 1971 and to review this commitment in January 
1972. 

The Comptroller of Accounts advise 'ch.at the most recent claim by the 
City covering Department of SP/CD expenditures for 'Purchase of 
Outside S(^rvices' (there have been no claims frr 'Research' yet) 
has been eipproved by the Province for submission to Ottawa. 


Recommendation 

The Director of SP/CD recommends that Council grant approval 
in advance of the 197 2 Budget to carry on the following 
projects in the amounts shown: 


Cont'd. 
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Purchase of Outside Services (FCSER) 
Appropriat io n: ? 40, ,50 

P ro iect 

Joint Use of School and 
Community Facilities 
I. The Administrative Organization 

of Community Services Contres 
II. Cost-Benefit As^pects of Con\munity 

Cent res 
B. C. Research 
($4,000) - Approved in 1970 

Strathcona - Bilingual Worker among 
Cliincsc Youth 

First United Church ($9,000) 


Amount 
$ 


1 ,000 .00 


4,500 .00 


3. 
4. 


5. 


6. 


1. 
2. 


West End Public Opinion Poll ($2,700) 

West End - Street Life Research ($1,600) 

Youth V^orker for Bobolink Park ($4,000) 

Shared Use of the Fraserview Library: 
Coordination of Social Services ($400) 


Total 


******* 

Research Services ( RESER) 

Pro j ect 

Spring r.treet Project ($5,000) 

Public Housing Recreation 
Needs' T-tudy ' ($8,600) 

Total 


1,322.50 
272.06 
4,000.00 

400 .00 
11,494.56 


A mount 

i 

4,168.00 


7,128.98 


11, 296.98 


Your Board REC0I4MENDS the foregoing recoirunondrj tion of the Director 
of Social Planning/Community Development be approved. 


FOR COUNCIL ACTION SEE PA6E(S) ..M 
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BUILDING AND PLANNING MATTERS 

RECOMMENDATIONS 


1. Strathcona Rehiibilitation Project: 
Purchases of Properties 

The Assistant Director, Civic Development, as Chairman of the Strathcona 
Rehabilitation Committee, reports as follows: 

"At its meeting on December 15, 1971, the Strathcona Rehabilitation 
Committee received an enquiry from a Mr. Culos respecting the 
possible purchase of premises occupied by Superior Bakery, which 
is a non-conforming use in the Strathcona area. 

Several years ago the Bakery made an appeal to the Board of 
Variance to be allowed to extend their premises and this appeal 
was disallowed. 

The present request was for the Strathcona Reliabilitation 
Committee to recommend purchase of the non-conforming use by 
the partnership so that a site could be found elsewhere on 
which the Bakery could expand and so that the non-conforming 
use could be removed. 

While sympathetic to the objective of removing the non-conforming 
uses from the area, the Committee felt that the main call on the 
funds available should be for the Grant Loans and for the 
engineering services and that it would be inadvisable at this 
time to use funds which may later be needed for Grant Loans, for 
the purchase of property. The Committee undertook to review the 
matter agiiin in twelve months' time. 

Accordingly, it is RECOMMENDED that City Council establish a 
general policy that no urban renewal funds allocated for the 
Strathcona Rehabilitation Project be used for the purchase of 
property, with this policy to be reviewed in December, 1972." 

Your Board RECOMMENDS that the report of the Assistant Director, Civic 
Development, a:; Chairman of the Strathcona Rehabilitation Committee be 
approved . 

2. King Edward & Oak Street: The 
Relocation of an Existing Free-S tanding 
Sign 

The Director ol Planning and Civic Development reports as follows: 

"Dominion Construction Company, Ltd., have filed Development Permit 
Application No. 57438 to relocate the existing free-standing sign from 
a point midway along the King Edward Avenue frontage to a location adjacent 
to the Oak Street frontage approximately 120' north of the southerly 
property line of the site. 

The sign, which was previously approved on the King Edward Avenue frontage 
by Development Permit No. 52908 on September 14, 1970, is 25' in height. 

City Council approved the rezoning of this site to a CD-I Comprehensive . 
Development District for the construction of the existing shopping 
centre at a Public Hearing on June 26, 1969. One of the conditions of 
approval was, 

'Signs are restricted to two free-standing signs — one at 
the corner of Oak Street and King Edward and one midway 
along King Edward with other signs to be non-flashing and 
to the approval of the Technical Planning Board.' 


cont ' d 
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(BUILDING - 2) 


Clause 2 continued 


A letter has been submitted with Development Permit Application No. 57438 
from Dominion Construction Company, Ltd. which states in part, 

the centre has been in operation for some considerable 
time and the tenants are unaninxDus in their desire to 
have the Centre's identification on Oak Street. They 
feel and we agree that the positioning of the sign on Oak 
Street will be much better. The traffic volume along 
Oak Street is much higher and it is much more difficult 
to identify the Centre from Oak Street...' 

Eleven neighbouring property owners have been notified of this Development 
Permit Application to relocate the sign. One letter was received stating 
no objection to the proposal and one letter was received from the owner 
of the existing gasoline service station site at the south west corner of 
King Edward and Oak stating objection to the proposal. 

The Technical Planning Board recommends that the resolution of City Council 
at the Public Hearing of June 26, 1969 dealing with the rezoning of this 
site be amended to permit the relocation of the sign from the King Edward 
frontage to the Oak Street frontage. The Technical Planning Board at 
its meeting of December 29, 1971, indicated it would be prepared to 
approve Development Permit Application No. 57438 in accordance with the 
submitted application such plans and information forming a part thereof, 
thereby permitting the relocation of the existing free-standing sign from 
the West King Edward frontage of the site to the Oak Street frontage 
subject to the following conditions: 


1. Prior to the issuance of the Development Permit revised drawings are 
to be first submitted to the satisfaction of the Director of Planning 
indicating the exact proposed location of the sign and details of the 
sign. 

2. The sign to be non-flashing and non-animated." 

Your Board RECOMMENDS that the recommendation of the Technical 
Planning Board be endorsed. 


FOR COUNCIL ACTION SEE ?mS)...liL 
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LICENSES & CLAIMS MATTERS 


INFORMATION: 


1. Licensing of Hotels and Motels 


The Deputy Corporation Counsel reports as follows :- 


"Following Council's instructions, the Corporation 
Counsel took up with the Department of Municipal Affairs 
in Victoria the subject of restoring the City's powers 
to impose a fee for issuance of its licenses to hotels. 

On January 3, 1972, he was advised by the Department that 
the Minister had approved an amendment, to be brought 
forward at this session, whereby the City will be allowed 
to charge not more than $5.00 per room per year. 

The solicitor for the B.C. Hotels Association is making 
representations to the Minister that this change be not 
adopted and that matters be left as they are, that is, 
that the City may not impose any fee. A copy of the 
submission to the Minister is attached." 


Your Board submits the foregoing report of the Deputy Corporation 
Counsel for the INFORMATION of Council. 
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FINANCE MATTERS 

RECOMMENDATION 


1 . Staff Establishment, Department of Welfare and Rehabilitation 

The Director of Welfare and Rehabilitation and the Acting 
Director of Personnel Services reports as follows: 

"City Council on August 24th, 1971 adopted the report of the 
Board of Administration which contained the recommendation that the 
Departmental staff establishment be set at 228 H positions (later 
increased to 230 h positions with two new positions being established 
for Taylor Manor, C/C October 19th, 1971). This report clearly 
stated that the figure of 228 h was composed of 201 H City positions 
and 27 Provincial Government positions. In subsequent reports the 
classifications of all 230 *$ positions, with a few exceptions, have 
been established on the understanding that 27 of the positions, 
whether social or financial, would be filled by the Provincial 
workers. In other words, although 230 h positions are or will be 
classified, 27 of them are not in fact Ctty positions but rather 
Provincial Government positions seconded to the City as a form of 
administrative cost sharing. For many years Council would not agree 
to a staff increase unless matched by the Provincial Government. 

Recently, one of these Provincial employees has resigned and I 
have been advised by the Provincial Government as follows (per J. A. 
Sadler, Assistant Deputy Minister) : 

•The Department of Rehabilitation and Social 
Improvement will not provide you with a 
replacement for this Social Worker. As from 
January 1st, 1972 we will accept a salary 
billing from you as a replacement for the 
Social Worker. In other words, we accept the 
fact that you will hire your own replacement 
as a municipal staff person." 

Therefore, on the basis of this arrangement, the component parts 
of the total staff establishment, which remains unchanged at 230 
positions, will be altered by the addition of one permanent City 
position, and the deletion of one Provincial position (thus, 204 H 
and 26 positions respectively). If in the event that the Province 
later decides not to accept salary billings, the matter will be 
redirected to Council's attention. 

It is RECOMMENDED that: 

(a) The total staff complement of the Department of Welfare 
and Rehabilitation remain at 230 positions; 

(b) The City's portion of the staff complement be increased 
from 203 ^5 to 204 ^5 positions subject to total s&lary 
and fringe benefit cost for the additional position being 
re-imbursed by the Provincial Government." 

Your Board RECOMMENDS that the foregoing recommendations of the 
Director of Welfare and Rehabilitation and the Acting Director of 
Personnel Services be adopted. 
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CONSIDERATIONS 


2 . Civic Luncheon; I.O.D.E. 

A letter has been received from the Municipal Chapter of 
Vancouver - I.O.D.E. advising that the 71st Annual Meeting of the 
National Chapter of Canada will be held in this City from May 29th 
to June 1st, 1972. 

It is anticipated that between 200 and 300 delegates from all 
across Canada will attend and the Organization is requesting that 
the City sponsor a Luncheon, Tea or a Bus Tour during the time of 
the Convention. 

Council has dealt with similar requests in the past as follows: 

January 1967 Canadian Federation of 

University Women - Re Not Approved. 

Conference . 

July 1969 'Kairos' - National 

Convention. Not Approved. 

April 1966 Senior Citizens Assoc. - 

Annual Convention. $150 Approved. 

Your Board submits the foregoing request for the CONSIDERATION 
of Council. 


3 . Grant Request - The Playhouse Theatre Company 

Your Board submits the following report from the Director of 
Finance in respect of the grant request from The Playhouse Theatre 
Company. 

"On April 6, 1971 Council considered a grant request from The 
Playhouse Theatre Company for $29,000 in theatre rental time for 
their 1971 - 72 Season, and approved $13,655 for the 1971 portion 
of the 1971-72 Season. The Playhouse Theatre Company is now 
requesting a grant of $15 , 345 ,. which is the balance of the $29,000 
in theatre rental time for the 1972 portion of the 1971-72 Season. 

For Council information, the City approved grants totalling 
$29,000 to The Playhouse Theatre Company in theatre rental time for 
their 1970-71 Season, as follows: 

1970 portion of the 1970-71 Season - $13,655 

1971 portion of the 1970-71 Season - 15 ,345 

$29,000" 

The request of The Playhouse Theatre Company for a grant of 
$15,345 in theatre rental time for the 1972 portion of their 
1971-72 Season is submitted for Council CONSIDERATION. 

It is advised that the Company wish to appear as a delegation 
only if the grant request is not approved. 

(A copy of the letter from The Playhouse Theatre Company is 
circulated to members of Council.) 
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INFORMATION 


!4. Assessment Basis of Allocation of Costs of the Greater Vancouver 
Regional District 

The Director of Finance reports as follows : 

"Your Board has received a letter from Mr. G. W. Carlisle, Director 
of Finance and Administration, Greater Vancouver Regional District, 
enclosing a report on the assessment basis for the allocation of Regional 
District costs. The Regional Board resolved that the matter be 
referred to the Member Municipalities with full details in order to 
allow comment and report for consideration at the next meeting of the 
Board of January 26, 1972. 

The assessment basis used for apportionment of Regional District 
levies to municipalities is that as determined for school taxation 
(which includes machinery and equipment) excluding the values of 
B. C. Hydro and Power Authority, which are included for school purposes 
only. 

While the machinery and equipment values of a municipality attract a 
portion of the District costs, the municipality (or the City of Vancouver) 
does not have the legal authority to tax that portion of the cost 
against the said machinery and equipment values. Regional District 
costs are included in the general tax levy, which cannot be applied 
against machinery and equipment values, thus the costs attracted by 
the machinery and equipment values are spread over the other values 
by the general tax levy. 

This is of little concern to the City of Vancouver as in 1971 the 
City share of costs was less by inclusion of machinery and equipment 
values in the sharing basis by some $7,000 or 0.5% than would have been 
the case had these values been excluded from the sharing basis. 

However, other municipalities, notably Port Moody and Electoral 
District 'B' would pay 24.9% and 39.2% less if machinery and equipment 
values are excluded. The comparisons are shown in detail in Schedule 1 
of the G.V.R.D. report dated January 4th, 1972, circulated. 

Logically, it can be held that the principle of using taxable values 

for sharing, recognizes ability to pay as a proper sharing basis and if 

this premise is accepted, then it seems logical to tax on the same values 

to raise the required funds. 

It is noted from the G.V.R.D. submission on page 1 that the Department 
of Municipal Affairs has indicated that it does not intend to change 
the Act to allow the levy to apply against machinery and equipment. 
However the submission notes that machinery values could be eliminated 
from the sharing formula, presumably by supplementary letters patent. 
This would mean that Vancouver's share would increase by approximately 
$7,000 per year or 0.5% as set out above. This would be at 1971 cost 
levels . •• 

Your Board submits the above report of the Director of Finance for 
INFORMATION of Council. 

(Copy of Greater Vancouver Regional District report dated January 4, 1972 
is attached for information of Council) 
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RECOMMENDATION 

5 . Renewal of Lease, The Queen Elizabeth Theatre Parking Garage 

The Manager of The Queen Elizabeth Theatre reports as follows: 

The lease of The Queen Elizabeth Theatre Parking Garage dated 
December 3, 1968 will expire on January 31, 1972. 

The basis of this lease is that all parking fees are turned 
over daily to the City. Wages and operating expenses are paid by 
the Lessee for which he is reimbursed monthly. Gross expenditures 
are limited to an amount stated in the lease. The Manager of The 
Queen Elizabeth Theatre reviews the expenditures annually and reports 
to Council in January the anticipated operating expenses of the 
Lessee for the current year. 

For his management, the Lessee receives $250 per month ($3,000 
annually). The success of the Lessee's operation is judged by the 
standard of service offered and the revenues derived relative to 
the operating costs. 

The present Lessee, Metro Parking Limited, has asked for a 
renewal of his lease for three years on the same terms and conditions 
as the present lease except that : 

(a) allowance be made in the lease for any statutory 
increase in the minimum wages. Unemployment Insurance, 
or Canada Pension Plan payments, 

(b) allowance for operating expenses be set for 1972 above 
the figures as set in 1969. 

The requirements of the exception (a) above are already allowed 
in the present lease. The figure suggested relative to (b) above 
is $21,000 which represents an increase of less than 5 per cent per 
year for the 3-year-term over the figure of $18,350 set out in the 
last agreement. 

The Manager's recommendation that renewal of the lease of The 
Queen Elizabeth Theatre Parking Garage to Metro Parking Limited for 
a period of three years be granted on the same terms and conditions 
as the present lease, except that allowance for operating expenditures 
be set at $21,000, is strongly supported by the Vancouver Civic 
Auditorium Board as per its communication enclosed. 

It is drawn to the Council's attention that the Boards asks leave 
to appear before Council in the event that the renewal of the lease 
to Metro Parking Limited may not be granted. 

Your Board RECOMMENDS that the report of the Theatre Manager be 
approved, subject to the new lease being to the satisfaction of the 
Corporation Counsel. 

(Copy of letter from The Vancouver Civic Auditorium Board, 
dated January 13, 1972 is circulated to Members of Council.) 


FOR COUNCIL ACTION SEE nQX:[S).iM:J^ 
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PERSONNEL MATTERS 


SUPPLEMENTARY REPORT 


JANUARY 14, 1972 


RECOMMENDATION 


L. Vacation Deferment - M. C. Colcleugh, Acting Assistant Director, 

Social Services Division, Dept. of Welfare 
and Rehabilitation 


The Acting Director of Personnel Services reports as follows : 

"The Director of Welfare and Rehabi 1 iat ion has advised me that 
as a result of a two (2) week vacation carry-over from 1970 to 1971 
which was approved by City Council, Mr. M. C. Colcleugh had a seven 
(7) week vacation entitlement for 1971. 

Due to the re-organization problems within the Department along 
with the heavy pressures of the Summer Transiency Program, it has not 
been possible for Mr. Colcleugh to take his full seven (7) week vacation 
entitlement and therefore, he still has two (2) weeks remaining. In 
accordance with established policy, Mr. Colcleugh is permitted to 
automatically carry-over one week of vacation entitlement to 1972 but 
Council approval is required for deferment of any additional vacation 
en t i t lement . 

I therefore recommend that Mr. M. C. Colcleugh, Acting Assistant 
Director, Social Services Division, Department of Welfare and Rehabilitatioi 
be permitted to defer one week of his 1971 vacation entitlement to 
1972." 

Your Board RECOMMENDS that the foregoing recommendation of the 
Acting Director of Personnel Services be adopted. 
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PROPERTY MATTERS 
JANUARY 1972 


RECOMMENDATION 


1 . 306 Abbott Street - Lease Renewal 
Health Unit No. 1 


The Supervisor of Property & Insurance and the Medical Health Officer 
report as follows: 

"The site for Health Unit No. 1, comprising the second and 
third floors of 3O6 Abbott Street is presently leased by the 
City from Newton Investments Limited at an annual rental of 
$14., 600. 00. The current lease is for a one year term, April 
1st, 1971 to March 31st, 1972, with an option to renew for 
two 1 -year terms, options to be exercised months prior to 
the renewal date. 

At the reqiieat of the Medical Health Officer, the Supervisor of Property- 
it Insurance has negotiated with Newton Investments Ltd., a lease renewal 
at the same rental of $U,600.00 for a further 1-year terra, commencing 
^ril 1st, 1972, subject to the same terms and conditicms as contained in 
the current agreement. 

RECOMMENDED that the lease from Newton Investments Limited of 306 Abbott 
Street be renewed for a further 1-year term commencing April 1st, 1972, 
subject to the same rental and conditions as contained in the current 
lease." 

Tour Board 

lECOMMENDS the foregoing reconmendation of the Supervisor of Property & Insurance 
le adopted. 


2 . No. 1 Fii-ehall Replacement 

The Corporation Counsel and the Supervisor of Property and Insurance 
report as follows :- 

"City Council on August 10th, 1971, in considering a report of 
the Board of Administration endorsed the reconunendation of the 
Fire Chief designating the West 150' of Lx>t D, Block 122, D.L. 
196, situated immediately East of the Dunlevy Mall between 
Pender and Keefer Streets as the site for the new No. 1 FireheLLl. 

This site is part of Lots C and D, Block 122, D.L. 196 sold to 
Orientif Properties Limited and Vandy Developments Limited, under 
Urban Renewal . 

Negotiations with the owners failed to produce a settlement and 
on Decembej 7th, 1971, Council resolved that the whole of Lots C 
and D be expropriated. 

Since the expropriation, negotiations have been conducted with the 
owners to reach a settlement on the portion required for the Fire- 
hall so that the owners could proceed with construction of housing 
on the balivnce. However, the owners are now in dispute between 
themselves, and negotiations with the City have stalemated and 
show no pr(>spect of successful conclusion. 


( Continued ) 
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Clause No. 2 (Continued) 


A total of three new firehall sites are required and although the 
City has title to the other two, it is essential to the Fire 
Chief that the construction program on all three sites be co- 
ordinated at the same time. In order that design and construction 
can proceed on all three sites without further delay, the 
Corporation Counsel proposes that the City apply for an order 
vesting Lots C and D in the City. 

RECCWMENDED that Corporation Counsel make application to the 
Court for a Vesting Order with regard to Lx>ts C and D, Block 122, 
D L 196 " 

■ K„COUNCIl ACTION SEE PAGE(S).i«., 

RECOMMENDS the foregoing recommendation of the Corporation Counsel and 
the Supervisor of Property and Insurance be adopted. 

(Ill accordance with Council's agreement of 11th January 1972, Mr. Lai, 
representing Vandy Developments Limited, will appear as a delegation 
at 2 : 30 p.m.) 

Attached is circulated a copy of the map of the property in 
question. 

CONSIDERATION 

3. Sale of Land situated on Both Sides of Bruce St. 
Prom Lane South of i|1 st Ave. to ^3^"^ Ave. 
Including an Unopened Portion of Bruce Street 
Mennonite Senior Citizens' Society 


rhe SuDervisor of Property & Insurance reports as follows: 

"The attached letter dated December 1, 1971. addressed to His Worship and 
Members of Council, has been received from the Mennonite Senior Citizens' 
Society. The letter requests that an approximate U.Ol acre City-owned site 
situated in the 5700 Block of Bruce Street be sold to their Society for 
developmpnt of accommodation for Senior Citizens on the basis of the assessed 
value of the land. The site has recently been rezone<^ to CD-I Comprehensive 
Development at the request of thin ijrf^up for senior citizens' developrnent. 

It in Council policy'' (Repoltition o^ Derernber 5f 19^7): 

"thn+ in th^ '-ane of non-profit scciptles sponsoring Senior Citizens 
housing. City land be made available at a price of the assessed value, 
based on subdivided land as determined for general purposes set out in 
Section ^ij.? (l) of the Vnncouvfr Charter." 

Section ?l;?(l) & (?) of the City Charter states as follows: 

"3lt?.(l) "Subject to subseo^tion (3) each parcel entered in the real-property 
assessment roll shnll be entimnted at its actual value, the vnlue of improve- 
ments be-ing estim?>+ed s^parntply from the value of the land to which they 
are affixed. 

(?) In determining the actual value, the Assessment Commissioner may 
give conpideratlon to present usf». looation, original oost, cost of replace- 
ment, revenue or rental value, and tho price that such land and improvements 
might repsonably be expected to bring if offered for sale in the open market 
by a solvent owner, and nny other circumstances affecting the valuej and 
without limiting the application of the foregoing considerations, where any 
industry, commercial undertaking, public utility enterprise, or other operation 
ip ^arrir'^ on, thp Injid and imnrovemnnts bo used shall be valued aa the property 
a concern." 


( Continued) 
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Clause No. 3 (Continued) 

Based on an old subdivision plan the Oity holds title to 
Lots 9 to 2U, Block 1, D.L. 717 
and Tots 26 to U?, Block 2, D.L. 717 
with Bruce Street established as road. 

In actuality, Bruce Street has not been physically opened, nor has sewer and 
water service been installed, and the lands are situated in an area of con- 
niderable peat. The City Asnessor has therefore assessed the properties on 
R •noFiinal banis only. The total 1971 Assessment, including a pro rata amount 
for the unopened portion of Bruce Street in approximately S88,000.00 for the 
l+.OI Acre t site, which in no way reflects a relationship to 
"actual value" as set out in Section 302(1) of the Vancouver 
Charter . 

The Supervisor of Property & Instirance, in dealing with the representative of 
the Mennonlte Senior Citizens' Society, Indicated that he could not reconnnend 
sale at this $88,000.00 figure, since it did not truly represent assessed value 
of subdivided and marketable land. 

It is City policy, where possible, to resurVey undersized lots to bring 
them in accord with the Subdivision Control By-Iiaw, and to install the neces- 
sary services before placing them on the market for sale. Following such a 
procedure, the existing % lots would be reduced to 26 lots of approximately 
U3' frontage each, with ajri indicated 1971 Assessed Value of $9,800.00 per lot. 
The indicated value on this basis is $2"^!;. 800.00 from which can be deducted 
the sum of $3U,000.00 as the saving to the City in road, sewer and water services. 

This then establishes a value (based on a hypothetical subdivision 
assessment) of $220,800.00 for disposition of the site for low-income 
Senior Citizens' Housing. It is noted that this valuation reflects 
a similar square foot value of the entire site to recent sale of City 
lands for senior citizens' development to the Salvation Army and the 
Kopemlk Foundation in Champlain Heights. 


This $220,800.00 value represents a considerable reduction from normal 
market value. To dispose of the lands at less than this figure would 
represent an additional subsidy. 

There is, in addition, the subsequent tax exemption permitted for Non- 
profit Senior Citizens' Housing developments. 

The agent for the Mennonite Senior Citizens' Society has been advised 
of the foregoing facts and it has been suggested to him that he may wish 
to negotiate with the City on the bf^sis of the assessed value of the 
land as if subdivided, in accordance with the Subdivision Control By- 
law. He has, however, requested thnt h^ s letter he nlaced before Council 
for consi dex'ati on. 

CONSIDERATION 

(a) City Council may wiah to adviao the Monnonilo Senior Cltizons 
Society that il ia not propai'od lo uoll tho lurid for Senior 
Citizens development on fcho ban in of $88,000.00 and non- 
payment of taxes. 

(b) City Council may further wish to instruct the Supervisor of Property 
fc Insurance to negotiate the sale of the subject site (h.Ol acres) 
to the Mennonite Senior Citizens' Society for development of low-inoome 
senior citizens accommodation on the basis of the valuation (approx- 
imately $221,000.00) as outlined In this report, with a report back to 
Council." 

Yotr- Bonrd submit*^ -t-h" forer^rnc;- rorort to Counr>il for cons-' dr> -rat ion. 


FOR COUNCIL ACTION SEE PAGE(S)..M.r..iL^ 
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STANDING COMMITTEE OF COUNCIL 


ON TRANSPORTATION 


JANUARY 13, 19 72 


A meeting of the Standing Committee of Council on Transportation 
was held on Thursday, January 13, 1972, at approximately 10:00 a.m. 
in #1 Committee Room. 


PRESENT; 


Alderman Wilson, Chairman 
His Worship the Mayor 

Aldermen Adams, Bird, Linnell, Rankin, 
Hardwick and Sweeney 


ABSENT; 


Alderman Broome 
Alderman Calder 
Alderman Phillips 


CLERK: 


M. James 


The Minutes of the meeting of December 16, 1971, were adopted, 


PART I 


RECOMMENDATION : 

1. Burrard Inlet - Third Crossing 
Rapid Transit Provisions 

The Chairman opened the meeting by stating his reasons for calling 
this meeting and asking Mr. F. C. Leighton of Swan Wooster - C.B.A. 
the consultants to the Federal Government on the Third Crossing of 
Burrard Inlet. The Chairman stated that he had requested Mr. Leighton 
to provide to the Committee, information on the matter of providing for 
some form of rapid transit in the design of the new Crossing and the 
provision to connect this with any future transit system in Vancouver. 

Mr. Leighton, in compliance with the request of the Chairman, initiall 
referred to the terms of reference supplied by the Federal Government 
through the National Harbours Board to Swan Wooster - C.B.A. The 
following is an extract of those terms of reference as supplied to 
His Worship the Mayor by the Honourable Jack Davis, by letter, 26 July 
1968. 

" I - Planning and Preliminary Design 

e) Examine the methods by which provisions could be 

made to accommodate any future rapid transit system 
crossing Burrard Inlet." 

Mr. Leighton also referred to the report of Swan Wooster - C.B.A 
and following is an extract of Paragraph 1.04 found on Page 1 of 
Volume 3 of the Burrard Inlet Crossing Report prepared by Swan Wooster - 
C.B.A. 

"RAPID TRANSIT PROVISION ON THE CROSSING 

In accordance with the terms of reference a special study 
was made of the desirability of providing a corridor for 
future rapid transit on the Burrard Inlet Crossing. The 
study concluded that a rapid transit system on the Brockton 
alignment would generate a higher percentage of transit 
patronage than would a transit crossing on any other 
alignment, and that provision of such a corridor in 
conjunction with highway facilities on the Crossing was 
economically advantageous. The Crossing is therefore 
designed to accept a future two tracks of light-weight 
medium-capacity rail rapid transit. As an interim measure, 
the transit corridor will be available for express bus 
operation. " 


Cont ' d. 
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Mr. Leighton then proceeded to detail to the Committee by_ 
means of maps and drawings of the proposed Crossing, the provisions 

which had been designed for rapid transit for the Third Crossing 
of Burrard Inlet. Mr. Leighton noted that since the Crossing was 
proposed as a tunnel at this time, that the tunnel section of the 
Crossing was in fact three tubes side by side. The two outside 
tubes were to provide three lanes of normal vehicular traffic 
accommodation running north and south and the centre tube would 
provide a 28 foot wide separated, provision for "two tracks of 
light-weight medium-capacity rail rapid transit." 

Mr. Leighton then explained to the Committee the manner in which 
provision had been made for the alignment of the rapid transit 
corridor once the corridor passes the Canadian Pacific Railway tracks 
on the south shore. The two vehicular corridors for traffic not 
using the Thurlow Street by-pass travel over the railway tracks and 
reach City street grade at approximately Hastings Street and Thurlow 
and Bute Street and Pender. 

The corridor for rapid transit proceeds directly into the 
escarpment between the Canadian Pacific rail line level and the level 
of Hastings Street and the corridor then falls below the level of the 
by-pass corridors to a point allowing the corridor to change 
direction within an arc of 180 degrees so as to be available for 
connection with any underground rapid transit system constructed in 
the downtown area in the future. 

Mr. Leighton further advised the Members of the Committee that 
it would be financially possible to utilize this rail rapid transit 
corridor on an interim basis by using buses and making slight 
modifications in the construction of the rapid transit corridor 
facilities. This would provide for two bus lanes in the centre of 
the Crossing system and allow the buses to meet City grade street 
systems through the service road to be upgraded on the north side 
of the Canadian Pacific Railway tracks and by this service road onto 
Burrard Street or onto Cardero Street. Mr. Leighton suggested that 
if buses were used as an interim rapid transit system the buses be 
routed through the central portion of the tunnel in one direction 
only to allow greater flexibility in routing and give assistance to 
the air circulation in the tunnel itself. Mr. Leighton also advised 
your Committee that the decision on whether the provision for rapid 
transit in the Crossing would be utilized by rail or by bus could 
be deferred at the present time depending upon the construction 
schedule of the Crossing itself. Mr. Leighton estimated that the time 
available to make the decision might be as long as three or four 
years. It was noted by your Committee that a report on express bus 
transit on surface streets is expected early next month by the 
Greater Vancouver Regional District. Your Committee discussed the 
general matters and the information received from Mr. Leighton this 
day and 

RECOMMENDS 

(1) That the report of Swan Wooster - C.B.A. given this day 
be received. 

(2) That when the report from the consultants to the Regional 
District on rapid transit in the downtown area is submitted 
to the Vancouver City Council, Mr. Leighton be requested 

to be present so that the Council may discuss the matter 
further with him. 

(3) That the Greater Vancouver Regional District be requested 
to expedite the report on rapid transit in the downtown 

area and that the report be referred to the City of Vancouver 
as soon as possible. 

(4) That the instructions of Council of December 21st to 
the Board of Administration to report on the connection 
of the rapid transit tube to the surface and streets 

of Vancouver, be no longer acted upon. . 

FOR COUNCIL ACTION SEE PAGE(S)jbi— — 


The meeting adjourned at approximately 11:15 a.m. 


CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 

A Regular meeting of the Council of the City of Vancouver 
was held on Tuesday, January 25, 1972, in the Council Chamber, at 
approximately 9:30 a.m. 

PRESENT: His Worship the Deputy Mayor (Alderroan Broome) 

Alderman Adams, Bird, Calder, Hardwick, Linnell, 
Phillips, Rankin, Sweeney and Wilson. 

ABSENT: His Worship the Mayor 

CLERK TO THE COUNCIL : R. Thompson. 

PRAYER The proceedings in the Council Chamber were opened with 
prayer . 

ACKNOWLEDGMENT 

His Worship the Deputy Mayor acknowledged the presence in 
the Council Chamber of students from First Year Arts, 
University of British Columbia. 

'IN CAMERA' MEETING 

The Council agreed to an 'In Camera' meeting later this day. 

ADOPTION OF MINUTES : 

MOVED by Alderman Wilson, 
SECONDED by Alderman Bird, 

THAT the Minutes of the Regular Council meeting (including 'In 
Camera'), dated January 18, 1972, be adoj'ted, after including under 
Communications item 2, Part (iii) on page 3, the words 

' or relocation' 

after the word 'removal,' where such appears in this part. 

- CARRIED. 

CONDOLENCES : 

Mr. and Mrs. Sydney Bowman: 
Deceased 

Alderman Wilson advised the Council of the recent demise of 
Mr. and Mrs. Sydney Bowman, as a result of an accident, and that a 
son was seriously injured. Mr. Bowman was a former alderman of 
the City of Vancouver. 

MOVED by Alderman Wilson, 
SECONDED by Alderman Bird, 

THAT the City Council record its sincere sympathy in i.he passing 
of Mr. and Mrs. Bowman, and express the hope that the son's health 
soon will be restored. 


- CARRIED. 
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MISCELLANEOUS 


Construction Work in the 
Vicinity of Alberni and 
Cardero Streets 


At the last Council meeting. Alderman Rankin requested His 
Worship the Mayor to look into the matter of the permit status 
allowing construction work, after hours, in the vicinity of 
Alberni Street and Cardero Street, and asked that action be taken 
to ensure that the conditions of the permit are adhered to. His 
Worship the Deputy Mayor advised that the construction company 
concerned has been informed of the complaints received, and advised 
that the permit would be cancelled if the company did not adhere 
strictly to the permit provisions, and endeavour to reduce the cause 
of the complaints. 


COMMITTEE OF THE WHOLE 


MOVED by Alderman Linnell, 
SECONDED by Alderman Calder, 

THAT the Council resolve itself into Committee of the Whole, 
His Worship the Deputy Mayor in the Chair. 


- CARRIED. 


REPORT REFERENCE AND 
BOARD OF ADMINISTRATION REPORTS 


A. Snow Clearing: 
City of Vancouver 

The Deputy City Engineer gave a report explanation in regard 
to reports, dated January 21 and January 24, 1972, from the Board 
of Administration, regarding snow clearing within the City. 


After due consideration, it was 


MOVED by Alderman Rankin, 
THAT: 


1. (a) the Corporation Counsel report on whether the 

prevailing by-law covers industrial, commercial and 
apartment properties; 

(b) the Corporation Counsel report on updating of tl e 
Emergency Snow Clearing By-law, in line with the Board 
of Administration reports of January 21 and January 24, 
1972; 

(c) in consultation with the City Engineer, the Corporation 
Counsel advise respecting sidewalk clearing enforcement, 
enforcement of other by-law provisions on snow clearing, 
and the department to give effect to such enforcement. 


2 . The City Engineer advise of a cost to partially clear 
sidewalks, as in the case of Calgary and Edmonton, on i 
priority basis re frequently- travelled streets. 

3. Presently-held old graders, being considered as surplus, be 
retained for possible use in snow clearing. 

(con tinued) 
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REPORT REFERENCE AND 
BOARD OF ADMINISTRATION REPORTS (continued) 

Snow Clearing: 

City of Vancouver (cont'd) 

4. The two Board of Administration reports, dated January 21 and 
January 24, 1972, be further considered after receiving the 
officials' reports as directed this day. 

- CARRIED. 


It was agreed to vary the order of the Agenda, in order to 
receive a delegation from the Park Board. 


COMMUNICATIONS OR PETITIONS 

1. Crystal Pool 

Replacement Financing 

In connection with additional financing required for replace- 
ment of the Crystal Pool, Council noted a communication from the 
Park Board, dated January 25, 1972, setting out a resolution, 
asking approval of an expenditure of up to $600,000 from the Board's 
Five-Year Plan fund for development and improvement of parks and 
recreational facilities, on a credit-back basis from net profit 
from income operations . 

Commissioner E. A. Sandy Robertson appeared in support of the 
Park Board's request. 

The Deputy Mayor reported that a meeting of representatives 
of the Park Board and the City was held recently, and it was the 
opinion that the latter proposal from the Park Board is the prac- 
tical way to proceed with this Crystal Pool development. 

MOVED by Alderman Adams , 

THAT the Council approve of an expenditure by the Park Board of 
to $600,000 from that Board's Five Year Plan of $3,750,000 for 
development and improvement of parks and recreational facilities 
on the understanding that as much as possible from the annual net 
profit from the Board's income operations will be credited back 
to the Five Year Plan funds. 

FURTHER, that a contract for this construction be awarded, 
on behalf of the Park Board, to Cana Construction Co. Ltd., in an 
amount not to exceed $2,350,000, subject to any ncccsnary action 
by the Corporation Counsel . 

- CARRIED. 

MOVED by Alderman Rankin, in amendment : 

THAT the figure $600,000 be deleted, and the figure $300,000 
be substituted therefor. 

- LOST. 

(Alderman Rankin and Alderman Hardwick recorded 
in favour of the amendment.) 
The motion of Alderman Adams was put and CARRIED. 
(Alderman Rankin recorded in the negative.) 

(continvied) 
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Crystal Pool 

Replacement Financing (cont'd) 

MOVED by Alderman Hardwick, 

THAT letters, as follows, in support of the Crystal 
Pool development, be received. 

Mr. M. Chess, President, 

Vancouver Amateur Swimming Club; 
Mr. S. N. Stronge, Rehabilitation Counsellor, 

Canadian Paraplegic Association, British 

Columbia Division; 
Mr. R. E. Tom Ross, President, 

Canadian Amateur Swimming Association, 

British Columbia Section, 
Dr. Stuart Maddin, President, 

Canadian Amateur Swimming Association; 
Mr. Tor Bengtson, National Chairman, 

Canadian Amateur Swimming Association; 
Mr. T. Schootman, President, 

Canadian Dolphin Swim Club of Vancouver; 
Mr. Harold M, Wright, 

Canadian Olympic Association; 
Mrs. Margarete Zoeld. 

- CARRIED. 


UNFINISHED BUSINESS 

Delegation Matters ; 

It was agreed to defer the following matters pending the 
hearing of delegations later this day: 

(a) "Denman Place" Development 
to be used as a Hotel; 

(b) Sale of Land on Bruce Street to 
Mennonite Senior Citizens' Society. 

COMMUNICATIONS OR PETITIONS (continued) 

2 . Sale of Solvents and Like 
Material; Juveniles 


MOVED by Alderman Wilson, 

THAT Mrs. Bea Delorme, on behalf of McLean Park Mothers, 
and Mrs. Helen D. Boyce , Park Commissioner, be permitted to appear 
before Council later this day, in accordance with requests received 
on the subject matter. 


- CARRIED. 
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COMMUNICATIONS OR PETITIOMS (cont'd) 

3. Request for Public Hearing re 
Land Use by B. C. Hydro — Richmond 

A communication was noted from The Corporation of the Town- 
ship of Richmond, dated January 12, 1972, requesting endorsation 
of Richmond's request directed to the Minister of Lands, Forests 
and Water Resources, asking that a public hearing be held under 
the provisions of the Environment and Land Use Act, to determine 
whether or not the land use as envisaged by the B. C. Hydro and 
Power Authority re construction of a transmission line through 
Richmond, including through a park area, is, in fact, ecologically 
unacceptable. A copy of the letter, dated January 12, 1972, 
sent to the Minister by Richmond was enclosed. 

The position of B. C. Hydro and Power Authority is set out in 
its communication, dated January 19, 197^'. 

MO^^D by Alderman Bird, 

THAT the Vancouver City Council endorse the position taken 
by the Council of The Corporation of the Township of Richmond, in 
respect to a public hearing. 

- CARRIED. 

4. Acknowledgment of Honour: Freeman 
Hon. Howard C. Green, Q.C. 

MOVED by Alderman Bird, 

THAT the communication from the Hon. Howard C. Green, Q.C, 
accepting with thanks the granting to him of the honour of 
'Freeman' of the City of Vancouver, be received for information. 

- CARRIED. 

5. Increase in Taxi-cab Rates: 
The Vancouver Taxi-cab Owners' 
Association 


It was agreed that, pursuant to a request received. The 
Vancouver Taxi-cab Owners' Association be permitted to appear 
before Council as a delegation, when the Vehicles-f or-Hire Board 
submits a report on the request for an increase in taxi-cab rates. 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

B. Board of Administration 

General Report, January 21, 1972 

Works and Utility Matters 

Railway Grade Crossing Fund 
(Clause 8) 

In respect of this particular Clause, it was 


(continued) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 
Board of Administration 

General Report, January 21, 1972 (cont'd) 

Works and Utility Matters (continued) 

Railway Grade Crossing Fund 
(Clause 8) - (continued) 

MOVED by Alderman Wilson, 

THAT the Vancouver City Council agrees, in principle, with 
the proposal of the City of Windsor? and is aware that the subject 
is currently under consideration by the Transportation Committee 
of the Canadian Federation of Mayors and Municipalities. 

THEREFORE,it is instructed that the resolution from the City 
of Windsor be forwarded to the Transportation Committee of the 
Federation, for that Committee's specific recommendation to the 
forthcoming annual conference of the Federation. 

- CARRIED. 

Balance of Works and Utility Matters 

MOVED by Alderman Adams, 

THAT Clauses 1 to 7 , 9 and 10 of tht- report of the Board of 
Administration (Works and Utility Matterr.) , dated January 21, 1972, 
be adopted. 

- CARRIED. 

Social Services and Health 

MOVED by Alderman Bird, 

THAT the report of the Board of Administration (Social Services 
and Health), dated January 21, 1972, be adopted. 

- CARRIED. 

Harbours and Parks 

Architects ' Agreement for Swimming 
Pool at Lord Bynq High School 

In considering this Clause, it was 

MOVED by Alderman Adams, 

THAT the matter of an architects' agreement, expressed in 
this Clause, be referred back to the Park Board for further consider^ 
tion on the basis that the City Council Ls not prepared to authorize 
such agreement unless assurance is received that the total oost of 
the swimming pool development, including architects' fees, Ls within 
the funds appropriated for this purpose. 

- CARRIED. 


Council recessed at approximately 10:45 a.m., followin<j which 
an 'In Camera' meeting was held, and the Council subsequently re- 
cessed to reconvene in open session at 2:00 p.m. 
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The Council, still in Committee of the Whole, reconvened 
at approximately 2:00 P.M. in the Council Chamber, His Worship the 
Deputy Mayor, Alderman Broome, in the Chair and the following 
members present: 

PRESENT : His Worship the Deputy Mayor, Alderman Broome 
Aldermen Adams, Bird, Calder, Hardwick, 

Linnell, Phillips, Rankin, Sweeney 
and Wilson 

ABSENT: His Worship the Mayor 

DELEGATIONS AND UNFINISHED BUSINESS 

L. Sale of Land on Bruce Street 

to Mennonite Senior Citizens' Society 

The Board of Administration, under date of January 14, 1^2, 
submitted a report of the Supervisor of Property and Insuiance on 
the request of the Mennonite Senior Citizens' Society for sale 
of an approximate 4.01 acre City-owned site in the 5700 block 
Bruce Street, for development of senior citizens' housing, and 
that such property be sold at the assessed value of the land. 
The Society requested the land for $88,000, which it states is 
the assessed value. However, the Department, in interpreting 
the Council policy, states the assessed value is $220,800 based 
on subdivided land as determined for general purposes pursuant to 
Section 342 (1) of the Vancouver Charter- a policy set out in 
Council resolution of December 5, 1967. 

A representative of the Society appeared and submitted a 
brief dated January 25, 1972 in support of the Society's position. 

MOVED by Aid. Wilson, 

THAT this property be made available to the Mennonil e Senior 
Citizens' Society at the assessed value of $88,000. 

( amended) 

MOVED by Aid. Sweeney, in amendment , 

THAT this property be made available to the Mennonite Senior 
Citizens' Society at the assessed value of $220,800 less costs of 
proven extras for site preparation because of soil conditions; 
the sale to be sub.ject to repurchase by the City should this con- 
struction not commence within twelve months. 

(amend ed) 

MOVED by Aid. Rankin, in amendment to the amendment, 

THAT the figure $220 , 600 in the amendment of Alderman Sweeney 
be changed to read $125,000. 

- LOST 

(by a tie vote) 

MOVED by Aid. Linnell, in amendment to the amendment , 

THAT the proposed sale be referred to the Supervisor of 
Property and Insurance to negotiate further with the Society on 
the basis of $220,800 less proven extras for site preparation 
or on the basis of one-half of $220,800 on the understanding full 
taxes will be paid by the Society, or on the basis of negotiating 
to lease tlie land for the development. 

- LOST 

MOVED by Aid. Phillips, in amendment to the amondincnt , 

THAT the words 'at the assessed value of $220,800' in the 
amendment o: ilderman Sweeney be changed to read: 

'at the value of $200,000'. 

- CARRIED 


cont 'd . 
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DELEGATIONS AND UNFINISHED BUSINESS (cont'd ) 

Sale of Land on Bruce Street to 

Mennonite Senior Citizens' Society (cont'd ) 

The amendment of Alderman Sweeney, as amended by Alderman Phillips, 
was CARRIED. 

The motion of Alderman Wilson, as amended above, and reading 
as follows was CARRIED: 

"THAT this property be made available to the 
Mennonite Senior Citizens ' Society at the value of 
$200,000 less costs of proven extras for site 
preparation because of soil conditions; the sale 
to be subject to repurchase by the City should this 
construction not commence within twelve months". 


2. Denman Place Development to 
be used as a Hotel 


The Board of Administration, under date of November 1. 1971. 
submitted a report of the Director of Planning and Civic Develop- 
ment on an application to permit a high rise hotel building for 
the Denman Place development. When the matter was before the 
Council on December 14, 1971, the Council referred the application 
to a Public Hearing to which the final report on hotel parking, 
and consequent amendmenis to the Zoning By-law, will be submitted. 

Mr. W. A. Street, Barrister, appeared on behalf of the 
principals and requested the Public Hearing not await the parking 
report in view of the time involved. 

MOVED by Aid. Adams, 

THAT the resolution of Council of December 14, 1971, be 
amended to order this application be submitted to the next Public 
Hearing . 

- CARRIED 

(Alderman Rankin is recorded in the negative) 


MOVED by Aid. Calder, 

THAT 'Motions' be considered at this time and the delegations 
in connection with the inhaling of solvents, etc., be heard 
accordingly . 

- CARRIED 

MOTIONS 

1 . Power Emergency 

The Deputy Mayor, Alderman Broome, referred to the present 
power emergency and the request of the B.C. Hydro and Power 
Authority lor conservation, particularly in the honvy peak period 
ol use. The Deputy Mayor roquostod action be taken, therefore, 
to give the Board of Administration authority to conserve, where 
necessary, the City's use of power. It may bo necessary to reduce 
or cut off the street lighting. 

MOVED by Aid. Bird, 

THAT the Board of Administration be granted authority on 
request from the B.C. Hydro and Power Authority to take all 
necessary action to reduce the City's power consumption during 
the present power emergency, including the reduction or cutting 
off, of street lighting. 

- CARRIED 
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DELEGATIONS (cont'd ) 

Sale o I" Inhalants and Bay Rum to 
Juveniles and Cancelling of Licenses 
in connection therewith 


In connection with motions on the matter of sale of inhalants 
such as glue and nail polish remover and the sale ol bay rum to 
juveniles, delegations were heard as follows: 


McLean Park Mothers 

(Mrs. B. Delorme) (Brief filed dated 

January 24, 1972) 

Mrs. Helen Boyce 


MOTIONS (cont'd ) 

2. Sale of Inhalants and 
Bay Rum to Juveniles 

At the meeting on January 18, 1972, Notice was given of the 
following motion: 

MOVED by Aid. Bird, 
SECONDED by Aid. Wilson, 

THAT WHEREAS at present there is a widespread sale of glues, 
nail polish remover, etc., which are being inhaled to produce 
intoxication of the children and young people of our city; 

THEREFORE BE IT RESOLVED THAT the Corporation Counsel be 
instructed to prepare a by-law making it prohibitive to sell 
these inhalants and bay rum to juveniles, to provide severe 
penalties to any adult who sells such products to juveniles. 

' (amended) 

On advice from the Deputy Corporation Counsel, the Deputy 
Mayor declared the motion out of order in this form since the 
City does not have the power to take the action proposed. It 
was therefore, 

MOVED by Aid. Wilson, in amendment , 

THAT the RESOLVED portion of the motion of Alderman Bird 
be changed to read as follows: 

'THEREFORE BE IT RESOLVED THAT the Corporation Counsel 
be instructed to write to the Minister of Justice to 
request enactment of Federal Legislation making it 
prohibitive to sell these inhalants and bay rum to 
juveniles and to provide severe penalties to any adult 
who sells such products to juveniles.' 

(amend ed) 

MOVED by Aid. Phillips, in amendment to the amendment 

THAT the following words be added to the motion of Alderman 
Wilson : 

'FURTHER THAT the Council write to the Federal Minister 
of Health and Welfare and request the banning from 
sale of such products as Cutex nail polish remover 
which have an intoxicating effect, unless such products 
can be modified to remove such ill effects. 


- CARRIED 
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MOTIONS (cont'd) 

Sale of Inhalants and 

Bay Rum to Juveniles (cont'd ) 

The amendment of Alderman Wilson as amended by Alderman 
Phillips was CARRIED. 

The motion of Alderman Bird with amendments, and reading 
as follows, was CARRIED: 

"THAT WHEREAS at present there is a widespread sale of 
glues, nail polish remover, etc., which are b(iing inhaled 
to produce intoxication of the children and young people 
of our city; 

THEREFORE BE IT RESOLVED THAT the Corporation Counsel be 
instructed to write to the Minister of Justice to request 
enactment of Federal Legislation making it prohibitive to 
sell these inhalants and bay rum to juveniles and to 
provide severe penalties to any adult who sells such 
products to juveniles; 

FURTHER THAT the Council write to the Federal Minister of 
Health and Welfare and request the banning from sale of 
such products as Cutex nail polish remover which have an 
intoxicating effect, unless such products can be modified 
to remove such ill effects." 


3. License Cancellation: Sale of 
Glue and Nail Polish Remover 

The following Notice of Motion was submitted at the Council 
meeting on January 18, 1972: 

MOVED by Aid. Rankin, 

THAT WHEREAS there has been a tremendous increase in the use 
of glue and nail polish remover amongst young peoplo; 

AND WHEREAS certain stores in thi' City of Vancouver have 
been the source of this commodity for young people; 

AND WHEREAS the Aldermen of the City of Vancouver are the 
major licensing body for the City of Vancouver; 

THEREFORE BE IT RESOLVED City Council instruct the License 
Inspector to issue orders to those stores flagrantly engaged in 
this traffic that, if they continue the practice, they may be 
required by Council to show cause why their licenses should not 
be cancelled. 

The motion was put and CARRIED 

(During consideration of the foregoing matttirs 
a short recess was observed, followed by a 
short 'In Camera' meeting) 


BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Board of Administration 

General Report, January 21 (cont'd) 

Building and Planning Matters * 

MOVED by Aid. Hard wick, 

THAT the report of tho Board oi' Administration (Building 
and Planning matters), dated January 21, 1972, be adopted. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Fire and Traffic Matters 

MOVED by Aid. Adams, 

THAT the report of the Board of Administration (Fire and 
Traffic matters), dated January 21, 1972, be adopted. 

- CARRIED 

Finance Matters 

Grant: Memorial Stone 

re Gassy Jack Dcighton (Clause 1 ) 

The Council did not take action to approve this clause. 

Grant: British Columbia 
Sports Hall of Fame (Clause 2) 

In considering this clause, it was, 

MOVED by Aid. Bird, 

THAT a grant of $200 be approved. 

- CARRIED BY THE 
REQUIRED MAJORITY 

Civic Luncheon: League for the 
Exchange of Commonwealth Teachers 
(Clause 3) " 


In considering this clause, it was, 

MOVED by Aid. Adams, 

THAT this matter be left in the hands of the Entertainment 
Committee with power to act. 

- CARRIED BY THE 
REQUIRED MAJORITY 

Grant Request: The Royal 
Astronomical Society (Clause 5) 

The Council did not take action to approve this clause. 

1972 Assessment Roll (Clause 6) 

MOVED by Aid. Wilson, 

THAT this clause be received foi- information and ai rangements 
be made for a Report Reference from the Assessment Commissioner 
as soon as possible. 

- CARRIED 

Court Recording, Provincial Courts 
Family Division (Clause 4) 


MOVED by Aid. Adams, 

THAT Clause 4 of the report of the Board of Administration 
(Finance matters), dated January 21, 1972, be adopted. 

- CARRIED 

C. Personnel Matters, 

Supplementary, January 21, 1972 

Temporary Help: 
City Clerk's Office 

MOVED by Aid. Linnell, 

THAT the report of the Board of Administration (Pei-sonnel 
matters. Supplementary), dated January 21, 1972, be adojited. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

D. Property Matters 
January 21, 1972 

MOVED by Aid. Calder, 

THAT the report of the Board of Administration (Property 
matters), dated January 21, 1972, be adopted, with the exception 
of Clause 4 which was withdrawn. 

- CARRIED 

E. Gravel Pit: 
Mr. J. Barnes 

The Board of Administration, under date of January 21, 1972, 
submitted the following report: 


The City Engineer reports as follows t 

"A study has been made of the economics and feasibility of a proposal 
from Mr. J. Barnes, suggesting a gravel pit at Buntzen Bay. A report on 
the study has been forwarded to the Board of Administration. 

Although the proposed development would be feasible, the economics 
are not favourable because the City volume of production would be too low 
to justify the high capital costs involved. 

An adequate future source of supply of gravel is required and the City 
has been fortunate in the past to have suppliers with reasonably well- 
located pits. However, the long-term outlook is for higher prices because 
of more distantly located pits. Close-in sites such as this axe becoming 
a rarity, and it would be worthwhile to reserve any possible source for 
future development if the economics are favourable. 

Mr. Barnes' lease on the property has been cancelled. He states that 
the Minister of Natural Resources has said that he will not negotiate the 
leases with any other party, (letter attached). The City has been unable 
to verify this. It would be worthwhile to enquire from the Province wiiether 
the City could obtain a lease directly and under what conditions. 

I RECOMMEND that: 

1. The City decline Mr. Barnes' proposal and that he be informed 
that the City is not interested in pursuing it at this time. 

2. The Corporation Counsel and the City Engineer be authorized to 
investigate the possibility of a long-term lease of this property 
for possible future development." 

Your Board RE00M?v1ENDS that the foregoing recommendations of the City 
Engineer be adopted. 

MOVED by Aid. Adams, 

THAT the foregoing recommendation of the Board of Adminis- 
tration be approved. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

F. Development Permit Application: 
8-36 West Cordova Street 
(Army and Navy Department Store Lt d.) 

The Board of Administration, under date of January 21, 1972, 
submitted the following report: 

The Director of Planning and Civic Development reports as follows: 

"Mr. M. Mayall, for Paine and Associates, Architects, has submitted 
Development Permit Application #57611 for property at 8-36 West Cordova 
Street, within the Gastown/Chinatown Historic Precinct. 

The 245' frontage on Cordova Street is occupied by three-storey build- 
ings of historical and architectural merj t. The westernmost building, 
approximately 33' wide, has been damaged by fire and is presently 
unoccupied. The eastern portion of the property is occupied by the Army 
and Navy Bargain Annex. Other areas, except for some storage uses, are 
now empty, with some former residential use previously discontinued. 

It is proposed to expand and consolidate the present selling and ware- 
housing areas of the Army and Navy Department Store Ltd. in an integrated, 
interconnected manner. Were it not for the historic and architectural 
value of the Cordova Street frontage, a more economical scheme could have 
been produced by demolishing these buildings entirely and replacing them 
with completely new construction. However, the Army & Navy Store Ltd., 
having in mind the objectives of the Historic Precinct, are proposing to 
renovate and convert the buildings on the Cordova Street frontage to 
provide unloading and freight handling facilities and to demolish the 
buildings at the rear and replace them with a new five-storey storage 
and retail complex. While the height of the new five-storey complex 
will be two storeys higher than the renovited Cordova Street frontage, 
it is considered that these will not be visible from any position on Cor- 
dova Street. 

The existing 85,500 square feet of development will be increased to a 
total of 125,500 square feet over a site area of 32,100 square feet 
approximately. Construction is proposed in two stages, the western half 
of the proposal being first, leaving the existing Army & Navy Annex 
facility to continue. These facilities will then transfer to the com- 
pleted first stage and the second stage undertaken. 

The Cordova Street development proposal contemplates a bridge and a 
tunnel connection across the lane to the 'aain store on Hastings Street. 
The City Engineer is reviewing this aspec : of the application and will 
be reporting to Council separately in due course. 

The Cordova Street facility will triple in size, with retailing on three 
floors to a total of some 46,000 square feet, the residual space of some 
79,000 square feet being storage, services, etc. 

The Technical Planning Board recommend approval subject to approval 
first being received under the Archaeological and Historic Sites Pro- 
tection Act, 1960. A copy of the conditions of such approval is 
attached as Appendix A. A layout plan showing the location of the 
proposed development is shown on Appendix B. 

The Historic Area Advisory Board consider<id this application and 
received a presentation from the architect: on December 7, 1971. The 
original application proposed that the fire-damaged building be 
demolished. However, the Advisory Board felt that this should be 
retained and restored at the upper levels and this the applicant has 
agreed to do. The HAAB recommended: 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Development Permit Application: 
8-36 West Cordova Street (cont'd) 

"THAT Army and Navy Stores should be commended for their proposal 
to retain and restore these buildings on Cordova Street and that 
City Council be advised that, in the context of this proposal, the 
rear buildings within the Historic Site could be recommended for 
demolition. The Board recommends acceptance of the overall proposal 
as submitted, subject to the following conditions to be approved on 
advice from the Board prior to the working drawings stage: 

(1) that the upper storeys of the fire-damaged building at 36 West 
Cordova Street, proposed for demolition, be retained; 

(2) that the exterior of the above building be restored; 

(3) that the ground floor level be developed in a manner to be 
worked out with a small sub-committee representing the Board; 

(4) that the design of equitable signing be determined; and 

(5) that there be a pedestrian walk-way along the western edge of 
the off-street trvick loading facility." 

It is accordingly PJilCQMMENDED that City Connoil endorse the recommenda- 
tion of the Historic Area Advisory Board and recommend to the Provincial 
Government that approval under the Archaeological and Historic Sites 
Protection Act, 1960, be given for this project. " 

Your Board RECOMMENDS that the recommendation of the Director 
of Planning and Civic Development be approved. 

MOVED by Aid. Adams, 

THAT the foregoing recommendation of the Board of Administration 
be approved. 

- CARRIED 

G. Report of Standing Committee on 
Planning and Development, January 13, 1972. 

MOVED by Aid. Bird, 

THAT the report of the Standing Committee on Planning and 
Development dated January 13, 1972, be received for information. 

- CARRIED 

H. Inter-=Municipal Committee on 
Data Processing 

Alderman Broome, under date of January 25, 1972, submitted 
the following report: 


On June 1, 1971, at the request of the Council of the Municipality 
of Burnaby, City Council assigned myself and Mr. R. Hawkins, the 
Coordinator of Data Processing Systems, as Vancouver's represenatives 
on an inter-municipal corhmittee on Data Processing. The Committee's 
purpose was to investigate the feasibility of establishing a Regional 
Municipal Data Processing Centre. 

The Committee met a number of times and established a Technical 
Sub-Committee of officials to report back on details of how a Regional 
Data Centre might be established. The committee itself then met severa 
times to consider successive reports of the Technical Sub-Commi ttee . 


cont 'd . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont 'd) 


Inter-Municipal Committee on 
Data Processing (cont'd) 


It was found that although theoretically possible, practical 
considerations made the formation of a central data processing centre 
impractical. For instance, some municipalities with computers are 
tied into contracts with their computer vendors for a period up to 
five years and would not be able to participate in a regional centre 
until their contracts expire. Other municipalities have evolved 
systems which they would not be willing to change to fit into a common 
form. Again others are handling work from Interior municipalities on 
a contract basis to fill in computer spare time. 

Therefore, it appears that at the present there is no point in 
pursuing the matter any further and I RECOMMEND that the Committee 
be discharged. 

MOVED by Aid. Linnell, 

THAT the foregoing report be approved and therefore the 
Committee be discharged accordingly. 

- CARRIED 

I. Winter Employment Program: 
Eighth Report 

The Board of Administration, under date of January 24, 1972, 
submitted the following report: 


The City Engineer reports: 

"Project 19 - Detention and 
('D.A.R.E.') 


Recreation Extension Program 


The Acting Superintendent of the Juvenile Detention Home has 
proposed this project under the Local Initiatives Program. It would 
employ fourteen Program Counsellors, a Clerk-Typist, and a Statistician 
in a treatment-oriented program of recreation, hobbies, outings and 
informal lay-counselling for juveniles who have been or are coming before 
the Court or who air in the Juvenile Detention Homo. In addition to the 
direct benefits to tlio children, the high staff-child ratio and the close 
personal contact will provide a reliable and informative as.-^ essment of 
the child for the Probation Officer. 


February to May 1972 
Man-months 

Total Cost $ 3'!t,000 

Senior Government 

Share $ 33,000 

Estimated City Share $ 1,000 


Possible Conversion of Sewer TmpT ovomcnls Project 

One of the City's projects which has not received approval 
under the Federal-Provincial Dnployment Loans Program is for Sewer 
Improvements. It comprises five items of accelerated or additional 
sewer construction with a total estimated cost of $1,235,000. 


Up to the deadline for uppi lent i ( inr. , January 31, V'72, the City 
could wit hdraw it;; Loan app) ical ion and advance this project under the 
Local Init lilt ive;; Prograiiu Senior Covernmciit contribution;; under the 
Initiatives Trogram would be about $190,000. Under the Loaii;> rrogrniii they 
would be about $23'"), 000 and. In addition, t:h'' City would borrow Its jihnre 
at special int eie;;t rates. 

cont 'd . . , . 


in 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Winter Employment Program: 
Eighth Report (cont'd) 


It is not yet certain that the Loan will not be approved, or, 
on the other hand, that a Local Initiatives application would be appix>ved. 
It is proposed, therefore, that the Board of Administration be authorized 
to review the situation just prior to the deadline and, if it appears to 
be in the City's advantage, to make the chance. 

Recotnmendat ions ; 

I RECOMMEND I 

1. On behalf of the Actinp, Superintendent of the Juvenile Detention 
Home, that Project 19 (D.A.R.E.) be approved and the Acting, 
Superintendent authorized s 

(a) to sif,n the application form. 

(b) to sip,n the agreement. 

(c) subject to Senior Government approvals, to carry out i he 
project . 

and that $1,000 for the City's share of the cost be approved in 
advance of the 1972 Revenue Budget. 

2. That the Boord of AdminlsLrai ion be authorized, il it appears tu 
be to ihe City's advantage, to withdraw the application lor the 
'Sower Improvements' project under the Federal -Prcvlnclal limployment 
Loans Program and to submit the same works under ilio Local 
Initiatives Program." 

Your Board RtiCOMMENDS that the lorogoing recommend at ions ol the 
City Engineer bo adopted. 

MOVED by Aid. Bird, 

THAT the foregoing recommendation of the Board of Adminis- 
tration be approved. 

- CARRlUt) 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Adams, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Linnell, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

BY-LAWS 

1. BY-LAW TO AMEND BY-LAW No. 2952 
BEING THE PARKING METER BY-LAW 

MOVED by Aid. Linnell, 
SECONDED by Aid. Adams, 

THAT leave be given to introduce a by-law to amend By-law 
No. 2952, being the Parking Meter By-law, and the By-law be 
read a first time. 

- CARRIED 

MOVED by Aid. Linnell, ' . . 

SECONDED by Aid. Adams, 

THAT the By-law be read a second time. 

- CARRIED 


cont 'd . . . 
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BY-LAWS (cont'd) 


MOVED by Aid, Linnell, 
SECONDED by Aid. Adams, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Deputy 
Mayor in the Chair, 

- CARRIED 


MOVED by Aid, Linnell, 

THAT the Committee of the Whole rise and report, 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid, Linnell, 
SECONDED by Aid, Adams, 

THAT the report of the Committee of the Whole be adopted, 

- CARRIED 

MOVED by Aid, Linnell, 
SECONDED by Aid, Adams, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal , 

- CARRIED 

(The By-law received three readings) 

2, BY-LAW TO AUTHORIZE THE BORROWING OF CERTAIN 
SUMS OF MONEY PENDING THE COLLECTION OF REAL 
PROPERTY TAXES 

MOVED by Aid. Adams, 
SECONDED by Aid, Sweeney, 

THAT leave be given to introduce a by-law to authorize the 
borrowing of certain sums of money from January 25, 1972 to 
January 23, 1973, pending the collection of real property taxes, 
and the By-law be read a first time, 

- CARRIED 


MOVED by Aid, Adams, 
SECONDED by Aid, Sweeney, 

THAT the By-law be read a second time, 

- CARRIED 

MOVED by Aid, Adams, 
SECONDED by Aid, Sweeney, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Deputy 
Mayor ih the Chair, 

- CARRIED 


MOVED by Aid. Adams, 

THAT the Committee of the Whole rise and report. 


- CARRIED 


The Committee then rose and reported the By-law complete. 

MOVED by Aid. Adams, 
SECONDED by Aid. Sweeney, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Sweeney, 

THAT the By-law be read a third time and th(^ Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 


- CARRIED 


(The By-law received three readings) 
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MOTIONS (cont'd) 


4. Expropriation - Replotting S.E. Sector 
3672 East 54th Avenue 


MOVED by Alderman Rankin, 
SECONDED by Alderman Wilson, 

THAT, WHEREAS the City of Vancouver desires to 
acquire first Lot Seven (7) and secondly Amended 
Lot Eight (8) (see 451462-L) , Blocks One (1) to 
Three (3), District Lot Three Hundred and Thirty-fi\'e 
(335) , North-east Quarter (1/4) , Group One (1) , New 
Westminster District, Plan 2168, known as 3672 East 
54th Avenue in the City of Vancouver, Province of 
British Columbia, pursuant to its powers under sect.ion 
564 of the Vancouver Charter, S.B.C. 1953, Chapter 15, 
and amendments thereto; 

AND WHEREAS the City of Vancouver has failed to 
to come to an agreement with the owner of the real 
property aforesaid as to the terms of acquisition 
thereof ; 

THEREFORE BE IT RESOLVED that the real property 
aforesaid be, and the same is, hereby expropriated l>y 
the City of Vancouver. 

- CARRIED 


5. Closing and Stopping up Portions of Lane - 
Georgia, Robson and Smithe; Hornby to Howe 

MOVED by Alderman Wilson, 
SECONDED by Alderman Rankin, 
THAT, WHEREAS: 

1. The City of Vancouver is the owner of all the streets 
and lanes lying within the limits of the City of 
Vancouver ; 

2. The Provincial Government is the owner of all lots in 
Blocks 51 and 61, District Lot 541, Group 1, New 
Westminster District, Plan 210; 

3. The said Government wishes to acquire the intervening 
lane in each of the said blocks in order to consolidate 
the lands in each block to form two parcels; 

4. The lanes in said Blocks 51 and 61 are surplus to the 
City's highway requirements; 

THEREFORE BE IT RESOLVED that the following 
described lanes, namely; 

1. All that portion of lane dedicated by the deposit 

of Plan 210, lying between a line joining the north 
easterly corner of Lot 1, Block 51, District Lot 541, 
Group 1, New Westminster District, Plan 210, to the 
north westerly corner of Lot 40, said Block 51 and a 
line joining the south easterly corner of Lot 21, 
said Block 51, to the south westerly corner of Lot 21, 
said Block 51. 

(cont ' d) 
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MOTIONS (cont'd) 

Closing and Stopping up 
Portions of Lane (cont'd ) 

2. All that portion of lane dedicated by the deposit 

of Plan 210, lying between a line joining the north 
easterly corner of Lot 1, said Block 61, to the north 
westerly corner of Lot 38 said Block 61 and a line 
joining the south easterly corner of Lot 19, said 
Block 61 to the south westerly corner of Lot 20, 
said Block 61, both being the same as shown outlined 
red on plan prepared by A. Burhoe , B.C.L.S., dated 
February 18, 1971, and marginally numbered LE 3620, 
a print of which is hereunto annexed, be closed, 
stopped up, and conveyed to Her Majesty the Queen in 
Right of the Province of British Columbia, and 

BE IT FURTHER RESOLVED that the lots and said closed 
lane in said Block 51, be subdivided to form one parcel; 
and 

BE IT FURTHER RESOLVED that the lots and said closed 
lanes in said Block 61, be subdivided to form one parcel . 

- CARRIED 

6. City Lands: 

Reserve for Future Use 

The following Notice of Motion was submitted at the 
Council meeting on January 18, 1972: 

MOVED by Aid. Phillips, 
SECONDED by Al d . Hard wick , 

THAT WHEREAS the City plans to realize an averaKe of about 
$2 million per year from the sale of city-owned land in the current 
Five Year Plan and the current Council policy is to apply the 
proceeds of land sales to the City's capital program for the purchas 
of such assets as bridges, roads and public buildings; 

AND WHEREAS most capital assets deteriorate with age while 
land generally appreciates in value; 

AND WHEREAS most of the City-owned land which is available for 
sale came into City ownership as a result of tax sales in the 
1930 's; 

AND WHtJlEAS as the City grows it becomes increasingly important 
that the City acquire and retain ownership of land in strategic 
locations or in aroas of future development; 

AND WHEREAS Council could adopt n policy of rolnvestlng th« 
procood.M ol land Kalen In the acquiwitlon of additional land which 
would in oi l Oct cronte a City land bank and that the operation of 
Huoh tt land bank could aHHlat in the orderly development of tho 
City and could bo a profitable long term Investment for the City; 

AND WHEREAS tho Federal government may offer financial 
assistance to municipalities for the creation of land banks; 

THEREFORE BE IT RESOLVED THAT the Finance Committee of City 
Council meet to examine the present Council policy and consider 
possible alternative policies such as the creation of a land bank. 


The motion was put and 


- CARRIED 
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ENQUIRIES AND OTHER MATTERS 


740 

. 20 


Alderman Phillips 
Modern Home Repairs 


requested the Board of Administration 
ask the License Inspector to report on 
the operation of Modern Home Repairs 
and its license status. 


Alderman Calder - 
Medical Examinations; 
Employment wi th City 


enquired if, on entry into the Civic 
service, it was necessary to obtain 
a medical examination through the 
City's Occupational Health Services 
or could a prospective employee 
receive a medical examination from 
his or her physician. 


Commissioner Ryan advised he will 
furnish a copy of information on the 
matter to each member of Council . 


Alderman Wilson 
Dogs 


requested the License Inspector be 
asked to look into the dog situation 
in the vicinity of 38th Avonue between 
Slocan and Nanaimo Streets in view 
of the number of complaints received. 

His Worship the Deputy Mayor instructed 
accordingly , 


Alderman Wilson 
Church Taxation 


enquired when the Finance Committee 
would be considering the matter of 
church taxation. 


The Deputy Mayor stated the Committee 
would be convening after the Council 
meeting today to consider the matter. 


Alderman Hardwick - 
Burning in Champlain 
Heights Area 


referred to burning for clearing in 
the Champlain Heights area and the 
use of rubber tires in this regard. 
Since there will be other sites to 
be cleared the Alderman enquired 
of the City's stand on burning of 
this nature. 


Commissioner Ryan answered the enquiry 


Alderman Linnell - referred to the practice of circulating 

Circulation of Letters certain letters received to members of 

to Members of Council Council and suggested that with the cir- 

culation, be a departmental report on 
the particular matter involved. 

The City Clerk advised that letters 
circulated to members of Council in 
this way are usually of a policy 
nature and not ones suggesting an 
administrative report. 
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ENQUIRIES AND OTHER MATTERS (cont 'd) 


Alderman Sweeney - 
Vacant House: 
N/E End Burrard 
Bridge 


referred to the dilapidated condition 
of the vacant house on the North East 
end of the Burrard Street Bridge. 


Alderman Phillips - 
Community Facilities 
McLean Park Mothers 


advised of having proposed to the 
McLean Park mothers that they discuss 
with the Director of Social Planning/ 
Community Development, the matter of 
community facilities. 


NOTICE OF MOTION 
Alpha and Omega Foundation 

The following Notice of Motion w:\s submitted and recognized 
by the Chair: 

MOVED by Aid. Phillips, 
SECONDED by Aid. Calder, 

THAT the City Council ask the Federal and Provincial Govern- 
ments to immediately review the status of the Alpha and Omega 
Foundation, and/or associated or related societies, in the lig,ht 
of recent information on their operations in Vancouver. j ^/^'p 

y^'^'^^'^ '^J^ (Notice) 


The Council adjourned at approximately 4:50 P„M. 


The foregoing are Minutes of the Regular Council meeting of 
January 25, 1972, adopted on February 1, 1972. 
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January 21st, 1972 
The following is a report of the Board of Administration: 


WORKS & UTILITY MATTERS 


CITY ENGINEER'S REPORT' 


RECOMMENDATIONS: 


1. Flat Rates for Property Owners' Share 

of Completed Local Improvement Projects 


"Clause 51B of the Local Improvement Procedure By-Law provides 
that, by resolution. Council may establish a flat rate per foot frontage with 
respect to any two or more projects of a like nature, based on the average 
cost per foot frontage of such projects as estimated by Council. 

The flat rates shown in ScheduTte 'A' attached are derived from the 
contract costs and the costs of work done by City forces, together with an 
allowance for interest over the period of construction and other general 
charges. These rates for the property owners' share of the projects, which 
were completed during 1971, have been developed in accordance with the 
provisions of the Vancouver Charter and the Local Improvement Procedure By-Law. 

RECOMMENDED that the table of flat rates shown in Schedule 'A' 
attached be approved." 

Your Board RECOMMENDS that the foregoing be approved. 


2. 1972 Appropriation for Maintenance of Hastings Viaduct 


"In August, 1971, consultants recommended certain maintenance 
procedures to keep the Hastings Viaduct serviceable. These included the 
installation of shear panels for lateral support. The estimated cost for the 
panels is $30,000. 

Work on the panels was started in 1971 with the intention of 
completing them over five years, based on preliminary information fr«m the 
Consultant. However, the final report recommended the immediate construction 
of the shear panels. 

Costs in 1971 amoimted to $3,500 and were charged to the maintenance 
appropriation for the structure. $26,500 will be required in 1972. 

The Burlington Northera Inc., under Board Order 17840, are to share 
maintenance costa with tho City on a 50/50 basia. Howovor, at this timo, the 
railway company ifi contesting thia charge. If the railway company ovontually 
agrees to the charge, one-half of the cost can be credited to the appropriation 
concerned. 

I RECOMMEND that the sum of $26,500 be approved in advance of 
the 1972 Revenue Budget approval." 


Your Board RECOMMENDS that the foregoing be approved. 


BOARD OF ADMINISTRATION, January 21st, 1972 (WORKS) 2 

3. Closing Portion of 4-th Avenue, McSpadden Avenue 

and 5th Avenue, West of Victoria Drive 

"An area between 3rd Avenue and 6th Avenue is required for a park 
site and an addition to the school site. In order to assemble these two 
sites, it is necessary to close portions of 4-th Avenue, McSpadden Avenue and 
5th Avenue west of Victoria Drive. 

I RECOMMEND that the portion of 4.th Avenue and McSpadden Avenue 
outlined red and the portion of 5th Avenue outlined blue on plan marginally 
numbered LF 5Vi-4 be closed, stopped up, and title taken thereto. 

I further RECOMMEND that said closed streets be subdivided with the 
abutting lands to provide a school site and park site. 

All costs to affect the physical closing of the streets to be borne 
by the Park and School Boards." 

Your Board RECOMMENDS that the foregoing be approved. 


U' Closing Lane West of Victoria Drive, 
McSpadden Avenue to 5th Avenue 

"The assembly of the lands between 4-th Avenue and 5th Avenue west 
of Victoria Drive for a park site required the closing of the established 
lane west of Victoria Drive between McSpadden Avenue and 5th Avenue. 

I RECOMMEND that the east 20' of Lot 13 and the east 20' of Lot 22, 
Block 1, Subdivision D, Block 14-6, D.L. 264-A established as lane be closed, 
stopped up, and consolidated with the adjacent lands." 

Your Board RECOMMENDS that the foregoing be approved. 


5. Replacement of Sewers on Lane South of 

Cordova Street, Gore Street to Jackson Stree t 

"The lane south of Cordova Street from Gore Street to Jackson Street 
is to be paved in 1972. As the existing combined sewer is in poor condition, 
it is proposed to replace it with a twin sewer at an estimated cost of $4-3,000. 
This will conform with the overall plan for sewer separation in the area. 

I RECOMMEND that $4.3,000 be appropriated from Account Code 117/7903, 
'Provision for Prior to Paving'." 

Your Board RECOMMENDS that the foregoing be approved. 


6. Tender No. 37-71-10 for Supply and 

Delivery of One Factory-Built Sewage 

Pumping Station for 7th Avenue and Glen Drive 

Tenders for the above were opened by your Board on December 6, 1971 and 
referred to the City Engineer and Purchasing Agent for report. The officials 
concerned report as follows: 

"A working copy of the detailed tabulation is on file in the Purchasing 
Agent's office. The tabulation summary is as follows: 
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(WORKS) 3 


BIDDER 

BID (5% S.S. TAX NOT INCLUDED) 

BID //I 

BID //2 

BID #3 

BID //4 

BID //5 

BID #6 

BID #7 

Impex Engineering 

L uU • 

$19,970 
* 

'1Q c-7n CfW 

$21,470 
/oi fv/\ 






PTodpp Pumn 

L ^ V-r U W ^ i. ULUL/ 

Equipment Ltd. 



$25,097.80 
(*24,2aZ.12) 


$26,837.30 
5^965. 09) 



Western Marko 
Ltd. 






$29,302.80 
(*29,083.23) 


Ecodyne Ltd. - 
Smith & Loveless 
Division 




$26,552.40 



$32,795.20 

To Specification 

No 

No 

No 

No 

No 

No 

YES 


* Bid price after local content considered. 

Bid numbers refer to the relative position of the bids in ascending 
order of price. 

Funds for this purchase are provided in account 117/6924 'Sewage Pump 
Station and Force Main - 7th & Glen' . 

Bid No. 7 is the only bid which fully meets specifications. However, 
Bid No. 4, which is $6,242.80 less than Bid No. 7, meets all requirements of the 
specifications except motor speed and discharge pipe size. The motors offered are 
1750 RPM in lieu of the 1150 RPM motors specified and although 1150 RPM motors are 
preferred, 1750 RPM motors are acceptable for this application. Hydraulic calculations 
show the variation in discharge pipe size to be of minor significance. 


We therefore consider Bid No. 4 to give greater dollar value than Bid 
No. 7. The City Engineer and Purchasing Agent RECOMMEND acceptance of Bid No. 4 
from Ecodyne Ltd. - Smith and Loveless Division for one factory-built sewage 
pumping station at a total price of $26,552.40, plus 3fo Provincial tax." 

Your Board RECOMMENDS that the recommendation of the City Engineer and 
Purchasing Agent be approved, subject to a contract satisfactory to the Corporation 
Counsel. 


7. Proposed Widening of the 1000 Block Comox Street 

To Facilitate Hotel and St. Paul's Hospital Traffic 

The City Engineer reports as follows: 

"On May 11th, 1971, City Coiincil received a report from 
the Director of Planning and the City Engineer dealing with 
Lisogar Construction Limited 's hotel development at the north- 
west corner of Burrard and Comox Streets. This report brought 
to Co\ancil's attention the concern of the Engineering Department, 
St. Paul's Hospital and Lisogar Construction Limited regarding 
the traffic congestion on Comox Street which would result from 
traffic generated by both St. Paul's Hospital and the Hotel 
Development. Reference was made to letters from Mr. Roy Lisogar 
on behalf of St. Paul's Hospital and his Company requesting the 
City to widen the pavement in the 1000 Block Comox Street to 
City standards imder local improvement procedures. 

City Council approved the following recommendations: 

A. The pavement width of 32 ft. on Comox Street between 
Burrard and Thurlow be adopted. 
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Clause #7 Continued 


B. The Lisogar Construction Limited crossings be approved, 
subject to that firm giving firm assurance that it will 
bear the total cost of widening the pavement and construct- 
ing curbs and gutters on the north side abutting this 
property on the 32 ft. curb alignment prior to any use 
or occupancy of the hotel development in the event that 
a 32 ft. pavement has not been constructed on Comox 
Street, under local improvement procedures. 

On July 9th, 1971, Council re-affirmed these recommenda- 
tions when considering the City Engineer's report, replying to 
the letter dated June 14th, 1971 from the West End Community 
Council . 

Subsequent to these reports, the following letters 
(copies attached) have been received: 

(a) Letters dated August 31st, 1971 and October 8, 1971 
from Mr. V.M. Prescott, President of the First Canadian 
Land Corporation. This Corporation, owners of 264 ft. 
of property on the north side of Comox Street between 
Thurlow and Burrard Streets is opposed to the widening 
of the street and suggests a 'No Parking' restriction 
on Comox Street. 

(b) A letter dated September 22nd, 1971 from the Board of 
Parks and Public Recreation containing a resolution 
opposing the widening of Comox Street and suggests that 
no parking be allowed on Comox Street. 

(c) A copy of a letter dated October 21st, 1971 sent to 
Lisogar Construction Limited from Mr. C.G. McConville, 
Chairman of the Board of St. Paul's Hospital. Mr. 
McConville states that the Board is not opposed to the 
proposed widening but funds are not available to pay 
for the Hospital's share of the work. 

(d) A letter from Mr. A.R. Copeman dated September 21, 1971 
objecting to the widening of Comox Street. 

With respect to the advisability of installing a parking 
prohibition on both sides for the full length of the block, it 
should be noted that in addition to the needs of moving traffic, 
there is a requirement in this area for curb loading and short 
term parking for visitors. A parking prohibition would deny 
any visitor parking and although it would permit loading on 
both sides of the street there would be times when two-way 
traffic would be restricted to the use of a common lane. 

It was pointed out in the report to Council, dated May 
10th, 1971, that the need to widen the roadway on Comox Street 
from the existing 24 ft. to 32 ft. results from the traffic 
movements generated by the hospital, Mr. Lisogar 's hotel and 
other developments in the block. Both the entrance to the 
hospital's Out Patient Department and to the hotel parking 
facility are located on Comox Street west of Burrard Street. 
Both of these will generate higher than normal traffic volumes 
in this block than would normally be found in a multiple dwel- 
ling area and it is desirable to permit uninterrupted flow of two- 
way traffic, especially in view of the emergency vehicles 
destined for the hospital. 

However, in view of the fact that two of the four property 
owners on Comox Street, representing more than 30% of the assessed 
value will not sign the local improvement petition for the con- 
struction of a 32 ft. pavement on Comox Street, it is proposed 
that the paving project not proceed at this time and Lisogar 
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Clause #7 Continued 

Construction Limited be required to 'bear the total cost of 
widening the pavement and constructing curb and gutter on the 
north side abutting this property (hotel site) on a 32 ft, 
alignment prior to any use or occupancy of the hotel develop- 
ment' as approved by Council on May 11th, 1971. 

I RECOMMEND that: 

(i) The proposed widening of Comox Street between Burrard 
and Thurlow Streets not proceed at this time. 

(ii) Lisogar Construction Limited bear the total cost of 

widening the pavement and constructing concrete curbs 
and gutters on the north side abutting its hotel site 
on the 32 ft, curb alignment prior to the use or 
occupancy of the hotel development. 

(iii) A copy of this report as approved by Council be sent to 
those who have forwarded correspondence on the matter, " 

Your Board RECOMMENDS the foregoing report of the 
City Engineer be adopted. 


CONSIDERATION ; 

8. Railway Grade Crossing Fund 


The City Engineer reports as follows :- 

"The City of Windsor, in a commimication dated November 23rd, 1971, 
requests the endorsation of the Vancouver City Council on the following resolution 
which was adopted by their Council on November 8th, 1971:- 

•That the Minister of Transport be advised that in the opinion 
of this Council, the maximum permissible contributions from the 
Railway Grade Crossing Fund as set down by the Canadian Transport 
Commission, are totally iJinrealistic emd should be again immediately 
reviewed with a view to amending them substantially upward in the 
light of today' s costs and the necessity of grade separations in 
so many urban municipalities across the country,' 

For a new grade separation that will eliminate an existing crossing 
at grade where the cost does not exceed $625,000, the following fomvila is 
used:- 

&0% from Railway Grade Crossing Fund 
155^ from highway authority 
5% from railway company 

Where costs exceed $625,000, the remainder is apportioned to the highway author- 
ity, or railway, or both. For reconstruction and improvement of a grade 
separation 

(a) that was in existence as of June 28th, 1955 J and 

(b) in roepect of which the railway company prior to such 
reconstniction euid improvement contributed towards the 
cost of construction and the cost of maintenance or 
either of them; 

the cost shall bo apportioned pursuant to the following formula: - 

50Jf or $250,000, whichever is loss from Railway Grade Crossing Fund 
122Jf or $ 62,500, wliichever is less from the railway company 
Balance payable by the highway authority. 

The City Engineer concurs with the City of Windsor resolution," 

Your Board submits the foregoing for the CONSIDERATION of Council. 
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RECOMMENDATIONS ; 

9. Services of Senior Pollution Control Officer 

Greater Vancouver Regional District 


A letter has been received from the Greater Vancouver 
Regional District requesting that our Senior Pollution Control 
Officer be made available to the District for a period of three 
or four months. A copy of the letter is circulated for Council 
information . 

Your Board RECOMMEND that the City of Vancouver's 
Senior Pollution Control Officer be made available to the 
Greater Vancouver Regional District to assist in carrying 
out the preparatory vork prior to the District commencing 
operations, it being understood that the District would 
reimburse the City for all costs in this connection and 
that the City would have first call on our Officer should 
the City require his services. 


10. Supplementary Report re 

Campbell Avenue Railway Crossing 


The Corporation Counsel reports as follows :- 

"On January 18, 1972, Council considered a report of the 
Board of Administration dated January 14, 1972, in which 
it was recommended that the sum of $19,231.42 be paid to 
Canadian National Railway Company, being two-thirds of 
the expenses incurred by the Railway Company in maintain- 
ing watchmen at the Campbell Avenue railway crossing during 
the period January 1, 19 65 to May 19 67. The following 
questions were raised by Council as a result of this report: 

1. Q. Why did the Board of Transport Commissioners for 

Canada amend the cost-sharing formula with respect 
to the crossing on April 15, 1953, by increasing 
the City's share of the cost of maintaining the 
watchmen from one- third to two- thirds? 

A. This amending order arose out of an application 
by the Great Northern Railway Company (successor 
to the Vancouver, Victoria and Eastern Railway and 
Navigation Company) that the City assume Great 
Northern's share of the cost of maintaining and 
protecting the crossing. The City opposed the 
application but the Board ordered the City to pay 
two- thirds of the cost of maintaining the watchmen, 
the remaining one-third to be paid by the National 
Harbours Board. 

2. Q. Why is the Canadian National Railway Company claim- 

ing for costs of maintaining watchmen up to May 1967 
when the order of the Board of Transport Commissioners 
for Canada closing the crossing was made September 16, 
1966? 

A. The actual closing of the crossing was not accom- 
plished until the end of May 19 67. In the interregnum 
it was debated as to whether or not the crossing ought 
to be kept open for fire protection purposes, however, 
it was found that Heatley Overpass gave sufficient 
access . 


/continued . . . 
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3. Q. Is the claim statute-barred? 

A. The Canadian National Railway Company made its first 
claim in 1965. Subsequently it agreed to waive all 
claims for expenses incurred prior to January 1, 1965 
and that upon proof of claim subsequent to January 1, 
1965, all such claims would be submitted to Council. 
In the circumstances the claim is not statute-barred. 

It is therefore recommended that the following recom- 
mendation contained in the Board of Administration report 
dated January 14/ 1972, be adopted :- 

'In the circumstances, it is recommended that the 
sum of $19,231.42 be paid to Canadian National 
Railway Company upon receipt from the Railway 
Company of a release from all claims which the 
Railway Company may now or hereafter have against 
the City with respect to the said crossing. ' " 


Your Board RECOMMENDS that the foregoing recommendation of the 
Corporation Counsel be adopted. 

(Coimcil's action on January 18, 1972 and the Board of 
Administration report dated January 14, 1972 are circulated 
f o r Counc i 1 ' s inf orma t ion ) . 


FOR COUNCIL ACTION SEE PAGE(S) 7M 
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SOCIAL SERVICE AND HEALTH MATTERS 


RECOMMENDATION 

1. West End Public Opinion Poll 
Tlfie Director of Social Planning/Community Development reports « 

•On November 19, 1971, Council approved an expenditure of $2 , 7i00 'by 
the Department of SP/CD from itfi Purchase of Outside Services account 
to finance a public opinion poll of West Knd residents. The results 
of the poll are to be made available to Council in conjunction with 
the policy nuidelinesj for the West End wliich are being developed in 
co-operation with other City Departments. Preliminary results suggest 
that the survey will be of considerable assistance in this regard. 

Unanticipated delays and costs have been encountered. These will 
postpone retx)rting of results until mid-February and have increased 
the budget to $3,900; $1,200 more than originally estimated and 
approved by Council. The original and revised budget figures are 
shown in Table 1 below. 

The original budget was too inflexible for the type of survey underta'Ken 
City Printing (Item l) underestimated tlie cost of setting the 
questionnai rc» in print and the time required to collate and staple 
30,000 questionnaires. 

The interest and response of West End residents in the survey was 
>iig]ier than c>xporhed. Of the 2,000 questionnaires mailed to a selected 
sample of residents, 771 (3-1.3^0) were mailed back. This is higher 
than surveys of this typo normally expt^ct and resulted in increased 
charges for the business reply envelopes (Item 2). 

2,585 {10.15%) of tl\e 2^1,000 questionnaires distributed in stores, 
schools and cliurches were rctuined. Many of these questionnaires were 
accompanied by extensive comments. It was considered advantageous 
to attempt to record these comments as well as the standard questiop.nair 
responses. This resulted in overspending the budget in coding of the 
responses (Item 5), in keypunching the results onto computer cards 
(Item 6) and in the computer analysis of data (Item 7). 

A survey consultant was hired to assist in all phases of this survey 
over a period of six weeks (Item 8). For the reasons stated above 
it is now necessary to extend this contract by three weeks. 

Table 1 

Original Revised 
Item estima te estimate 


1. 

Printing Costs 

$ 700 

$1 ,020 

2. 

Mailing Costs 

(including return eiivelopcn.O 

125 

150 

3. 

Research Ct)nsultant 
(questionnaire design) 

125 

125 

A. 

Publicity and Distribution 

100 

100 

5. 

Coding 

200 

300 

6. 

Key punch i ng 

300 

500 

7. 

Computer Analysis 

150 

255 

8. 

Survey Consultant 
(at $150 per weelO 

900 

1,350 

9. 

Mi scell anoous ( incluj inq 
t.)i-intiiK] of final r(^port) 

100 

100 


Tot a] 

$ 2 , 700 

$3,900 


Cont ' d . 
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Clause #1 Continued 


The Director of Social Planning/Community Development recommends: 

(a) Council approve additional funds in the amount of $1,200 for 
the West End Public Opinion Poll; 

(b) that these funds be charged to the Department of SP/CD ' s 1972 
Purchase of Outside Services budget; and 

(c) that these funds be approved in advance of Council's approval 
of the Department's 1972 budget." 


Your Board RECOMMENDS the foregoing report and recommendations 
of the Director of Social Planning/Community Development be 
approved. 


FOR COUNCIL ACTION SEE PAGE(5) UL. 
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HARBOURS AND PARKS MATTERS 


RECOMMENDATION: 


1. Architects' Agreement for Swimming 
Pool at Lord Byng High School 

The Corporation Counsel reports as follows :- 


"This department has been advised by the Superintendent 
of Parks and Public Recreation that the Park Board 
desires to enter into an architects' agreement with 
John H. Hanson and Vladimir Plavsic, Associated Architects, 
for the design and supervision of construction of a swim- 
ming pool on the grounds of the Lord Byng High School. 
This agreement must be executed by the City of Vancouver. 

It is recommended that an architects ' agreement be 
entered into between the City and John H. Hanson and 
Vladimir Plavsic, Associated Architects, for the design 
and supervision of construction of a swimming pool on 
the grounds of the Lord Byng High School, the architects' 
fee to be six percent of the cost of the work, the form 
of agreement to be to the satisfaction of the Corporation 
Counsel. " 


Your Board RECOMMENDS that the foregoing recommendation of the 
Corporation Counsel be adopted. 


FOR COUNCIL ACTION SEE PAGE{S)... 
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BUILDING AND PLANNING MATTERS 

RECOMMENDATIONS 


1. Rezoning: N/E Corner of 58th 
Avenue and Kerr Street 


The Director of Planning and Civic Development reports as follows: 

"At a Public Hearing held on April 9, 1970, Council approved the 
rezoning of the lands lying east of Kerr Street, south of 54th 
Avenue, i.e. for a distance of approximately, 1,650 feet east of 
Kerr Street and approximately 1,900 feet south of 54th Avenue, 
from an RS-1 One Family Dwelling District to a CD-I Comprehensive 
Development District with the uses being restricted to apartments 
(both garden and high rise), town houses, senior citizens' and 
public housing, commercial uses including retail, service and 
entertainment, parks and ancillary uses to the foregoing. These 
lands include Lots 3 and 4, Block A, D.L. 334, being the north- 
east corner of 58th Avenue and Kerr Street. 

On April 20, 1971, By-law #4550 was given three readings, rezoning 
the said area to CD-I, with the uses being restricted to: 

'apartments (both garden and high rise) , town houses, 
senior citizens' and public housing, commercial uses 
including retail, service and entertainment estab- 
lishments, gasoline service stations, public parks, 
and ancillary uses to the foregoing; subject to such 
conditions as Council may by resolution prescribe 
pursuant to Section 565 (f) of the Vancouver Charter. ' 

On June 15, 1971, Lots 3 and 4, located at the north-east corner 
of Kerr Street and 58th Avenue were acquired by the Salvation Army 
for development with senior citizens' housing. On October 8, 
1971, a development permit application was filed by Mercer & 
Mercer, Architects, on behalf of the Salvation Army. 

On examination of the application and from discussion with the 
owners and the architects, it was found a portion of the structure 
contained a personal care home. A personal care home is considered 
an acceptable use but is not one specifically listed in By-law 
#4550. 

At a meeting of the Technical Planning Board, the Director of 
Planning and Civic Development recommended that a report be 
submitted to Council requesting that the Director of Planning 
be instructed to make application to amend Section 2 of the 
CD-I By-law #4550 by adding the following use: 'a personal 
care home' and with such application to be referred to the 
next Public Hearing, the application being considered by the 
Vancouver City Planning Commission prior to such hearing." 

Your Board RECOMMENDS the foregoing recommendation of the Director of 
Planning and Civic Development be adopted. 

2. Public Housing Projects: 

Statements of Construction Costs 

Your Board submits the following report of the Director of Finance: 

"The final statements of costs have been received from Central 
Mortgage and Housing Corporation on Grandview Terrace and 
Carolina Court. A summary of the construction costs including 
land acquisition, interest added during construction and 
recoveries is as follows: 


cont ' d 
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Construction, land acqusition 
and other costs 

Interest during construction 

Recoveries 

Total Capital Cost 


Grandview 
Terrace 


2,088,380.12 

150,655.43 

( 12,426.27) 
$2,226,609.28 


Amortization of capital cost 

over 50 years $ 139,246.23 
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Carolina 
Court 
? 

563,565.01 
48,991.94 

$612,556.95 
$ 44,712.51 


The amounts of the annual amortization of capital costs have 
been verified by the Comptroller of Accounts. 


The Statement of House Construction and Ground Service Costs for 
Grandview Terrace as at December 31, 1969, and Carolina Court as 
at December 31, 1970, have been accepted on behalf of the Federal- 
Provincial Partnership by Central Mortgage and Housing Corporation 
and the Province of British Columbia and it is in order for the 
City Clerk to indicate the City's acceptance by signing the 
Statements . " 

Your Board RECOMMENDS that the City Clerk be authorized to sign the 
Statements indicating acceptance by the City of Vancouver. 


FOR COUNCIL ACTION SEE PAGE(S) Ih. 
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FIRE AND TRAFFIC MATTERS 


RECOMMENDATIONS: 


1. Hitch-Hikinp; Bays 

The City Engineer reports as follows : 

"This report refers to a commiznication received from the 
Citizens Council on Civic Development requesting consideration 
be given to the installation of specifically marked bays where 
hitch-hikers can be picked up and unloaded safely. 

Hitch-hikers are generally not concentrated at any 
particular location, but are frequently spaced some distance 
apart waiting for rides at many locations throughout the City. 
We have no particular criteria to determine the optimum number 
or location. If a limited number of bays were constructed it 
is unlikely that hitch-hikers would walk to the nearest location 
to be picked up or accept being dropped off some distance from 
their destination. 

It is estimated that the construction cost of such a bay, 
including relocation of sidewalks, catch basins, etc. would be 
approximately $3,000. Many major arterials in the suburban 
areas are not of sufficient width to provide a bay and still 
maintain pedestrian sidewalks, and if property acquisition is 
therefore required, this could increase the cost to approximately 
$3,600. 

On the majority of the major arterials, where hitch- 
hiking is most prevalent, the curb lane is cleared during peak 
periods to facilitate moving traffic, and some disruption to the 
normal flow does occur when vehicles stop for hitch-hikers. 
In this regard, the Police Department feels that any additional 
encouragement of this practice, while it is not considered to 
be a significant problem at present, could become a serious 
problem in view of the continuing increase in traffic on the 
City streets. Furthermore, the Police do not wish to encourage 
hitch-hiking in view of the continuing increase of acts of 
violence to both hitch-hikers and motorists. 

It is therefore RECOMMENDED that bays for hitch-hikers 
not be installed or marked specifically for this purpose." 

Your Board RECOMMENDS the foregoing Recommendation of 
the City Engineer be adopted. 

(Copies of the letter from the Citizens Council on Civic 
Development dated November 3, 1971 are circulated) 


2. Vancouver Street and Traffic 

By-law No. 2849 - Section 91.1.d 
Re: Studded Tires 


The City Engineer reports as follows : 

"Section 91.1.d of the Vancouver Street and Traffic 
By-law No. 2849 permits the use of studded tires from October 
1st of one year to March 31st of the next year. The B. C. 
Provincial Motor Vehicle Act (Section 19.04. C) permits the 
use of studded tires from October 1st of one year to April 
30th in the next year. 


/ continued 
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Clause #2 Continued 

Our present information indicates that the Provincial 
Government is not contemplating any immediate changes to the 
B.C. Motor Vehicle Act regarding the use of studs or the period 
in which the studs are permitted to be used. 

The City Engineer RECOMMENDS that the Vancouver Street 
and Traffic By-law be amended to make the period of permitted 
studded tire usage in the City of Vancouver coincident with 
the dates in the B.C. Motor Vehicle Act, and that the Corporation 
Counsel be instructed to bring in the appropriate amendment." 

Your Board RECOMMENDS that the foregoing recommendation 
of the City Engineer be adopted. 


3. Amendment to Parking Meter By-law 

The Deputy Corporation Counsel reports as follows: 

"The Parking Meter By-law, enacted in 1946, was passed 
pursuant to the 1921 Charter and at that time, 
imprisonment in default of payment could only be 
imposed after levying execution for the amount of 
the fine and being unable to recover sufficient goods 
to meet the fine. The by-law so provides, but under 
the current Charter, the judge has power to impose 
imprisonment in default of payment and, to be con- 
sistent, the Parking Meter By-law should be amended 
and I so recommend." 

Your Board RECOMMENDS the foregoing recommendation of 
the Deputy Corporation Counsel be adopted. 

(Copies of the proposed amendment are circulated for 
the information of Council). 


FOR COUNCIL ACTION SEE PAGE(S) L 
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FINANCE MATTERS 

CONSIDERATIONS 

1 , Grant - Memorial Stone, re Gassy Jack Deighton 
The City Clerk reports as follows: 

"Two authors of a recently published book on Gassy Jack Deighton 
have formed a 'Gassy Jack Memorial Fund' to raise money for the 
purpose of placing a memorial stone on Gassy Jack Deighton 's 
unmarked grave which is located in Fraserview Cemetery. It is 
estimated the cost will be about $200 and the Gaatown Merchants 
Association, the City of New Westminster and the general public 
are each being asked to contribute a quarter of this amount, with 
the City being asked to contribute the remaining quarter. A 
ceremony on the placement of the stone is scheduled for June 6th, 
the anniversary of Gassy Jack Deighton 's funeral." 

Your Board submits the foregoing request for the CONSIDERATION 
of Council. 

(A copy of the letter from Gordon Soules Economic Research 
is circulated to Members of Council.) 


2 . Grant - British Columbia Sports Hall of Fame 
The City Clerk reports as follows: 

"City Council on April 20, 1971, when considering a request 
for a grant of an unspecified amount, from the British Columbia 
Sports Hall of Fame Society passed the following resolution: 

• MOVED 

THAT the Society be informed the contribution to this 
project being made by the Pacific National Exhibition is 
from Civic funds, and therefore the City Council does not 
approve any additional grant. 

- CARRIED. • 

Council, at that time, was advised that the Provincial 
Government had announced a $100,000 grant and it was stated that 
the Pacific National Exhibition was making a similar grant. The 
total amount which the Society was endeavouring to raise was 
$400,000. Similar requests for grants was made of other British 
Columbia municipalities. 

The Chairman of the Society has again written requesting a 
token grant so that the City's name may be inscribed on the 
Founder's Plaque." 

Your Board submits the foregoing for the CONSIDERATION of 
Council . 

(Copy of a letter dated December 17, 1971 from the 
British Columbia Sports Hall of Fame is circulated 
for the information of Council.) 
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CONSIDERATIONS (cont'd.) 

3 , Civic Luncheon - League for the Exchange of Commonwealth Teachers 
The City Clerk reports as follows: 

"For the last few years the Council has approved a Civic Luncheon 
and Tour of the McMillan Planetarium and Bloedel Conservatory to 
the League for the Exchange of Commonwealth Teachers. 

The organization has again written requesting a similar luncheon 
and tour this year for about 17 persons from Great Britain and 
10 executive members of the local organization. It is advised that 
when teachers from British Columbia visit Great Britain on this 
exchange program, they are entertained at Lancaster House by Her 
Majesty Queen Elizabeth, The Queen Mother. 

The Teachers Association, University of British Columbia, and 
the Vancouver School Board have shared in welcoming the exchangees 
in various ways. 

It is estimated that the cost involved will be approximately 
$200.00." 

Your Board submits the foregoing request for the CONSIDERATION 
of Council. 

(A copy of letter dated January 3, 1972 is circulated 
for the information of Council.) 


RECOMMENDATION 

4 . Court Recording, Provincial Courts - Family Division 


The Administrator of Provincial Courts reports as follows: 

'By a report dated November 25, 1971, Mr. A.R. Bethell, Admin- 
istrative Analyst, recommended the establishment of a permanent 
fourth court. Included in the report was provision for the 
appointment of a Court Recorder I to serve that Court. It was 
also noted that, ". . . it is proposed to institute the use of 
recording equipment at the Provincial Courts (Family Division) 
at which time a special report on the matter will be submitted 
to Council". The recommendations were adopted by City Council 
on December 7, 1971. 

Prior to that report all recording and transcription in the 
Provincial Courts (Family Division) had been done by Court 
Reporters. There are three established Court Reporter positions 
one of which is now vacant. It is recommended that one Court 
Reporter position be reclassified to a Court Recorder position, 
and that all four Court Rooms be wired for recording equipment 
but only sufficient equipment be purchased to supply two Court 
Rooms at this time. As the two remaining Court Reporter positions 
become vacant, they should be reclassified to Court Recorder 
positions and additional equipment provided. 

The equipment required is in addition to the items listed in 
the supplementary 1972 budget proposals already submitted to the 
Comptroller of Accounts.' 

Continued , , . . 
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CLAUSE NO. 4 (continued) 


Court Recording - Estimate of Annual Cost 

Salaries: 2 Court Recorders x $517.00 (2nd step) 

X 12 months $12,408 

Fringe Benefits 1,240 

Recording Tapes - 300 tapes @ $8.50 2,550 

Equipment Maintenance 4 x $80.00 320 

Office Supplies (estimated) 200 

Total operating costs $16,718 

Less estimated transcript sales 1, 200 

$15, 518 

Plus amortization of equipment costs $6,720 - 

7 years at $970 970 

NET YEARLY COST ESTIMATE $ 16, 488 

Note: 2 Court Reporters I - $703 (2nd Step) x 12 $16,872 

Fringe Benefits 1, 687 

$ 18, 559 

ANNUAL INDICATED SAVINGS $ 2,071 


197 2 BUDGET ADDITIONS & DEDUCTIONS 


Account Total Deductions 

6630-101 Salaries: 2 Court Reporters I to Court 

Recorders I - 10 months $7,760 D 

6630-105 Fringe Benefits 920 D 

Total Deductions 8,680 D 

Total Additions 

6630-170 Office supplies and services 
6630-170 Supplies $ 200 

6630-170 Recording Tapes 2,130 

Equipment Maintenance 265 

$ 2,595 

6633-317 4 Dictator Transcribers 4 x $400 1,600 
6633-317 3 Input Mixers & cables 3 x $150 450 
6633-317 12 Microphones, cables & stands 

12 X $140 1,680 
6633-301 2 Steno desks 2 x $225 450 
6633-301 2 Steno chairs 2 x $ 55 110 
6633-301 2 Electric typewriters, 

I.B.M. Selectric 2 x $665 1,330 

Less Total Additions $ 8, ?15 

NET BUDGET ADJUSTOENT $ 465 D 


Continued. 
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CLAUSE NO. 4 (continued) 

Report of the Acting Director of personnel Services 

'With the introduction of recording equipment, the stenographic 
production of a verbatim court transcript will no longer be required, 
Instead, the incumbent will be responsible for ensuring that all 
court proceedings are adequately recorded and accurately transcribed 
as required. This is work at the Court Recorder I level, and I 
recommend that the vacant position of Court Reporter I be so 
classified effective when approved. 

Note: As the positions of Court Reporter II (Mr. A. Robertson) 
and Court Reporter I (Mr. G. Anders) become vacant, they will be 
similarily reviewed. 

This report has been discussed with the Business Manager of the 
Municipal and Regional Employees' Union who is in agreement. 

SUMMARY 

Present Proposed Effective 
Incumbent Classification Classification Date 

Vacant Court Reporter I Court Recorder I When 

P.G. 21 ($673-806) P.O. 14 ($491-585) approved ' 

Summary of Recommendations 

Tine Administrator of provincial Courts recommend that: 

(i) The report of the Acting Director of Personnel Services 
be adopted ; 

(ii) Authority be granted to purchase the equipment noted 
above prior to 1972 budget approval; 

(iii) The tentative submitted budget of the Provincial 
Court (Family Division) , be amended and added to in 
accordance with the proposals listed above. 

Your Board 

RECOMMENDS the foregoing recommendations of the Administrator of the 
provincial Courts of British Columbia be adopted. 

5. The Royal Astronomical Society: 
Grant Request 

The City Clerk reports as follows: 

"A letter has been received from the Vancouver Centre of the 
Rcjyal Astronomical Society of Canada advising that the Society 
will be holding its annual general meeting in Vancouver and 
Victoria. It is explained in the Society's letter that this 
is the first time that the R.A.S.C. has been to British 
Columbia and three out of four days will be spent by the 20 
delegates in the Vancouver area. The Organization has 
received grants and subsidies from U.B.C., S.F.U., the 
Provincial Government and the City of Victoria and are 
requesting Council consideration of an unspecified civic grant. 
Your Board notes that Council has dealt with similar requests 
in the past as follows: 

cont'd 


76 u 

Board of Administration, January 21, 1972 (FINANCE - 5) 

Clause 5 continued 

April 1971 Canadian Library Association 

Re - Annual Conference - No Action Taken 

January 1972 I.O.D.E. - 71st Annual 

Meeting - No Action Taken" 

Your Board submits the foregoing for the CONSIDEEATION of Council. 

(Copies of the letter from the Society are circulated for 
the information of Council.) 

INFORMATION 

6 . 1972 Assessment Roll 

The Assessment Commissioner reports: 

The following are the 1972 taxable Assessment Roll totals as at the Roll closing 
date of December 28, 1971. These totals will be subject to appeals to the Court of 
Rev i s i on . 

1972 ASSESSMENT ROLL 
SUMMARY OF TAXABLE VALUES 
(1971 Comparative Amounts in brackets) 

SCHOOL PURPOSES 

Land $ 699,332,683 ($ 658,899,065) 

improvements (Buildings, etc.) 898,305,581 ( 827,568,955) 

Improvements (Machinery, 

Fixtures, etc.) 203,253,007 ( 18^^,893,233) 


GENERAL PURPOSES 


Land $ 1,605,599,879 ($ 1,^57,^3^,536) 

Improvements (Bu i 1 d i ngs , etc . ) 2,029,256,99^ ( 1,822,201,378) 


In May 1971 Council forwarded a report to the Honourable W. A. C. Bennett showing 
inequities in ossess'nents caused by the 10% restriction on individual properties on 
the School Rol 1 . 


Since that time there have been discussions on the effect of the 
limitation between Provincial and City assessment officials. A 
printout of 1971 assessments showing the effect of the 10% limitation 
in respect of land and improvements in the City of Vancouver was 
requested by the Provincial Assessment Commissioner for examination 
and subsequently an order was received to reassess approximately 600 
properties for entry into the 1972 assessment roll. This order allowec 
these properties to be assessed without the restriction. 

The group affected Included all classes of property throughout the City, (vacant land, 
residential, apartment, commercial, industrial) 

As dirorfcd by Council a further report will bo made on the effect of the 10% assess- 
ment Increase tustrirtion un the Assessment Roll for School Purposes when the necessar 
data can be a&semblod. 

Your Board submits the foregoing for the INFORMATION of Council. 


FOR COUNCIL ACTION SEE PA6E(S) 7H 
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PERSONNEL MATTERS 


SUPPLEMENTARY REPORT 

RECOMMENDATION January 21, 1972 


L. Temporary Help: 

City Clerk's Office 

The City Clerk reports as follows: 

"I normally clerk the Court of Revision - Real Property 
during its meetings in February and part of March, and 
Council last year was good enough to authorize temporary 
help to relieve me to attend to other duties. 

This year because of the work load of the office, I 
should like Council to authorize a similar arrangement 
for a period of twenty (20) working days to assist the 
Court of Revision and other duties, at an estimated cost 
of $586.00, and further that the necessary funds be 
approved in advance of the department's 1972 budget 
estimates . 

If approval is given, the Acting Director of Personnel 
Services will submit the necessary classification of 
the position to the Board of Administration for 
approval . " 

Your Board RECOMMENDS that the report of the City 
Clerk be approved. 


FOR COUNCIL ACTION SEE PAGE(S) tlL 
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BOARD OF ADMINISTRATION 

PROPERTY MATTERS 


JANUARY 21 . 1972 

RECOMMENDATION 


1 . Rental Review 

N/S 6th Avenue, West of Cambie Street 

The Supervisor of Property and Insurance rep>orts as follows:- 

"A portion of City-owned Parcel I, Block 279, D.L. 526, situated 
n/s 6th Avenue, comprising 16,064 sq. ft. was leased to Lxjgan 
Mayhew Ltd. for 7 years expiring December 31st, 1971. 

The lessees constructed a one-storey steel frame building compris- 
ing approximately 4,000 sq. ft. on the property and under the 
terms of the lease have the right to remove the building by 
February 29th, 1972. If the building is not removed, the City 
had the right to remove the building at the owner's expense. 

The lessees have decided to remain in tenancy and will not 
remove the building, accordingly it reverts to the City as of 
March 1st, 1972. 

Pending the redevelopment of this area of False Creek, it is 
proposed to gramt Ihe lessee a month-to-month tenancy at a rental 
of $355.58 per month, plus taxes as of January 1st, 1972 for the 
land and a rent of $620,00 per month, plus taxes as of March 1st, 
1972 for the land and building. 

The lessee has agreed to this proposal but asks that when the City 
requires the building removed that they be given the right to 
purchase the building, subject to the following conditions 

(a) Purchase price to be market value for removal. Such 
price to be fixed by mutual agreement or by an independent 
appraisal made by Bell-Irving Realty Ltd., or some other 
mutually acceptable certified appraisal firm. Cost of 
appraisal to be paid by Logan Mayhew Ltd. 

(b) Agreement as to conditions of removal to be satisfactory 
to Supervisor of Property and Insureuice. 

RECOMMENDED that the City enter into a month-to-month lease with 
Logan Mayhew Ltd and that they be given the right to purchase the 
building, subject to the foregoing conditions." 

Your Board 

RECCWMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 

2. Advance Pxorchases - Britannia Community Services Centre 
1 6k2 Napier Street . 

The Supervisor of Property and Insurance reports as follows: 

"On July 13th, 1971, City Council authorized the Sup>ervisor of 
Property and Insurance to negotiate the advance purchase of 
private prop>crties in Stage I of the proposed Britannia Com- 
munity Services Centre on the initiative of owners. 


( Continued ) 
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Clause No. 2 (Continued) 


Lot 7, Block 38, D.L. 264A, known as 1642 Napier Street is 
located in Stage I and has been offered for sale to the City 
by the ov/ner. 

These premises comprise a one-storey and basement frame dwel- 
ling with a main floor area of approximately 723 sq, ft., 
erected in 1944 on a site 33» x 122', zoned RM-3. The dwelling 
contains 4 rooms, 5 plumbing fixtures, and is heated by an 
automatic gas hot-air furnace. There is a patent shingle roof 
and a stucco exterior which was applied in 1966, at which time 
the living room was enlarged and replastered. This dwelling is 
presently unoccupied. 

Following negotiations with the owner, he has agreed to sell 
for the sum of $17,600.00 as of December 31st, 1971. This 
price represents a fair and reasonable value for this property. 
Central Mortgage and Housing Corporation has reviewed this 
transaction and details thereof are entered in their records. 

RECOMMENDED that the Supervisor of Property and Insurance be 
authorized to acquire this property for the sum of $17,600.00 
on the foregoing basis, chargeable to Code #53l/l215 - Advance 
Purchases - Redevelopment." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 

3. Acquisition for Roplotting - S.E. Sector 
3672 East ^ijth Avenue 

The Supervisor of Property and Insurance reports as follows: 

Lots 7 and Amd. 8, Blocks 1 to 3, NE^ D.L. 335 is required 
for replotting purposes in connection with the expanded 
program of redevelopment in the S.E. Sector authorized by 
City Council on June 21st, 1968. This property is one of 
the last two remaining properties to be acquired in the area 
bounded by 5i|th Avenue, Boundary Road, S.E. Marine Drive 
and Kerr Street. The acquisition of this property will 
mean that the necessary preliminary work can proceed without 
interruption . 

This property consists of two large parcels of land at the 
S.W. corner of 54th Avenue and Boundary Road, with a total 
area of approximately 1.43 acres. Said property is zoned 
RS-1 and has subdivision potential. Lot 7 is improved with 
a Vi storey frame dwelling which has a main floor area of 
673 sq. ft., plus full basement and was erected in 1927. 
This dwelling contains 6 rooms, 5 plumbing fixtures, has a 
patent shingle roof, wood siding exterior, a concrete found- 
ation and is heated by an automatic gas-fired furnace. The 
dwelling is in good condition for age and type and is occupied 
by the owner. Accessory buildings include an old garage and 
4 old storage sheds of various sizes, all in poor condition. 

Following negotiations with the owner, he has refused to accept 
an offer of $80,000.00 which is considered to be fair and 
reasonable value for this property and which amount is also 
substantiated by 2 independent valuations. Upon reviewing 
this matter with the City Solicitor, he has recommended that 
the property be expropriated, it being noted that said exprop- 
riation will not preclude negotiations towards a final 
settlement : 

(Continued) 
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Clause No. 3 (Continued) 


RECOMMENDED that, 


(a) the offer of $80,000.00 made to the owner through the 
office of the Supervisor of Property & Insurance on 
behalf of the City of Vancouver be confirmed as 
representing due compensation for the property to be 
acquired. 

(b) since the City has failed to come to an agreement with 
the owner to acquire the said property for the said 
sum of $80,000.00, the said property be expropriated 
ajid that the resolution for that purpose submitted 
under "Motions" be passed. 

(c) Mr. C.E. Morris be appointed as the City's nominee to 
the Board of Arbitration to be constituted to determine 
the compensation payable to the owner by reason of 

such expropriation." 


Your Board 

RECOMMENDS the foregoing recommendations of the Supervisor of Property 
and Insureince be adopted. 


The Supervisor of Property and Insurance reports as follows: 

Lot 26, Blocks 1 to 3, NE^s D.L. 335 is required for 
replotting purposes in connection with the expanded 
program of redevelopment in the S.E. Sector authorized 
by City Council on June 21st, 1968. This property is 
one of the last two remaining properties to be acquired 
in the area bounded by Sk-th Avenue, Boundary Road, S.E. 
Marine Drive and Kerr Street. The acquisition of this 
property will mean that the necessary preliminary work 
can proceed without interruption. 

These premises comprise a 2 storey non-basement frame dwelling* 
with a main floor area of 816 sq. ft., erected in 1963 on a lot 
62' X 374.93', zoned RS-1. The dwelling contains 3 rooms plus 
a den and storage area on the main floor, 3 rooms on the 2nd 
floor, 6 plumbing fixtures, part shaike roof and part tar and 
gravel roof, stucco and wood siding exterior, concrete foundation 
and heat is supplied by an automatic gas-fired furnace. The 
dwelling which is in good condition for age and type also has 
an attached carport with sundeck. A landscape and nursery 
business is carried on at this site and accessory buildings 
include 4 greenhouses and 2 sheds of various sizes and conditions. 

Following negotiations with the owners, they have refused to 
accept an offer of $55,000.00 which is considered to be fair 
and reasonable value for this property and which amount is also 
substantiated by 2 independent valuations. Upon reviewing this 
matter with the City Solicitor, he has recommended that the 
property be exjiropriated , it being noted that said expropriation 
will not preclude? negotiations towards a final settlement i 


Acquisition for Replotting 

Champlain Heights 

7115 Boundary Road 


FOR COUNCIL ACTION SEE PAGE(S)...J!;£±- 
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Clause No. 1^ (Continued) 


RECOMMENDED that, 

(a) the offer of $55,000.00 made to the owners through 
the office of the Supervisor of Property and Insurance 
on behalf of the City of Vancouver be confirmed as 
representing due compensation for the property to be 
acquired. 

(b) since the City has failed to come to an agreement with 
the owners to acquire the said property for the said 
sum of $55,000.00, the said property be expropriated 
and that the resolution for that purpose submitted 
under "Motions" be passed. 

(c) Mr. C.E. Morris be appointed as the City's nominee to 
the Board of Arbitration to be constituted to determine 
the compensation payable to the owners by reason of 
such expropriation." 

Your Board 

RECOMMENDS the foregoing recommendations of the Supervisor of Property & 
Insurcunce be adopted. 

•55- ■ii- 
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STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


January 13, 1972 

A meeting of the Standing Committee of Council on Planning and 
Development was held on Thursday, January 13, 1972, at 11:15 a.m., 
in #1 Committee Room, third floor. City Hall. 

PRESENT ; Alderman Bird (Chairman) 

Aldermen Adams, Broome, Hardwick, Linnell, 
Rankin, Sweeney and Wilson. 

ABSENT: His Worship the Mayor 

Alderman Calder 
Alderman Phillips 

CLERK : M. James 

The following actions of the Committee are submitted to Council 
for information. 

INFORMATION 


1. Fire Potential in Frame 

Structures in RM-3 and RM-4 Zones 

On October 26, 1971, Council passed the following resolution: 

"THAT WHEREAS citizens have expressed concern about the 
potential spread of fire in frame structures in RM-3 and 
RM-4 zones; 

AND WHEREAS public interest has been expressed about the 
fire safety in structures over 100 feet; 

THEREFORE BE IT RESOLVED THAT a sub-committee of the Planning 
and Development Committee be established to meet with the 
Fire Chief and other relevant Department personnel to review 
allegations and recommend to Council appropriate policy 
changes . " 

In compliance with the instructions of Council, the Fire Chief 
and the City Building Inspector, under date of January 3, 1972, 
submitted a report dealing with the matter under two headings - 
Wood Frame Apartment Buildings and High Apartment Buildings. 

In connection with the fire potential in wood frame apartment 
buildings the Fire Chief showed to your Committee slides taken of 
fires in apartment buildings and hotels in the City where fire doors 
were wedged open and where the fire doors were kept in a closed position. 
The report, in discussing the matter of fire doors and their efficiency 
in controlling the spreading of fires in frame structures, particularly 
suggests : 

"It appears that one of the reasons fire doors are consistently 
wedged open is because there is not sufficient ventilation in 
hallways which results in a heavy build-up of cooking odours 
from the suites. Also, the layout of some heating systems is 
such when fire doors are closed the temperature build-up within 
the hallways becomes, at times, intolerable. Hot weather produces 
the same result." 


cont ' d 
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Clause 1 continued 

Your Committee after reviewing the report with the Fire Chief and 
the City Building Inspector and discussing various aspects of the 
problem 

RESOLVED that the Board of Administration report back to this Committee 
on the problem of encouraging owners to correct the lack of ventilation 
in hallways by mechanical ventilation systems so as to allow the ready 
acceptance of the closure of fire doors at all times and 

FURTHER RESOLVED that the Board of Administration investigate and report 
back on the subject of regulations which may be introduced to reduce the 
incidence of fires in locker rooms and other noninhabitated areas in 
apartment buildings. 


The meeting adjourned at approximately 12:00 noon. 


* * * * * 


FOR COUNCIL ACTION SEE PAGE(S) 
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CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 


A Regular meeting of the Council of the City of Vancouver 
was held on Tuesday, February 1, 1972, in the Council Chamber, at 
approximately 9:30 a.m. 

PRESENT ; His Worship the Mayor 

Aldermen Bird, Broome, Calder, Hardwick, 
Linnell, Phillips, Rankin, Sweeney 
and Wilson. 

ABSENT ; Alderman Adams (Leave of Absence) . 

CLERK TO THE COUNCIL ; R. Thompson. 

PRAYER The proceedings in the Council Chamber were opened with 
prayer . 

ACKNOWLEDGMENT 

His Worship the Mayor acknowledged the presence in 

the Council Chamber of students from Sir Wilfred Laurie 

School, under the direction of Mr. Fletcher. 

'IN CAMERA' MEETING 

The Council agreed to an 'In Camera' meeting later this day 

ADOPTION OF MINUTES 

MOVED by Alderman Bird, 
SECONDED by Alderman Rankin, 

THAT the Minutes of the Regular Council meeting (including 
Camera'), dated January 25, 1972, be adopted. 

- CARRIED. 

COMMITTEE OF THE WHOLE 

MOVED by Alderman Broome , 
SECONDED by Alderman Bird, 

THAT the Council resolve itself into Committee of the Whole 
His Worship the Mayor in the Chair. 

- CARRIED. 


UNFINISHED BUSINESS 

Laid Off Employees: 
Engineering Department 

It was noted that a delegation would appear on this matter 
later this day. 
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COMMUNICATIONS OR PETITIONS 

1. Pacific National Exhibition 
Park and Ride 


The Council noted a communication from the B. C. Hydro and 
Power Authority, dated January 13, 1972, advising that the Authority 
concurs with the recommendations of Council on this subject, and 
will be commencing its service in connection therewith on Friday, 
February 25, 1972, unless unexpected circumstances delay. 

MOVED by Alderman Bird, 

THAT this information be received, and approval be given to 
the commencement of the bus service on February 25, 1972, in 
respect of the P.N.E. Park and Ride arrangement. 

- CARRIED. 

2 . Evening Meetings 

The City Clerk reported as follows, respecting evening 
meetings, and submitted a memorandum of subjects for consideration. 


'On January 5, 1972, the Council passed the following 
motion: 

"THAT the City Clerk be requested to bring to 
the Council's attention at the first regular 
meeting of each month, the matter of evening 
meetings, with a list of major topics which 
could be considered at such meetings." 

In this regard I am enclosing a list of subjects 
which have required the attention of either Council 
directly or its Standing Committees and could be the 
subject of evening meetings if Council so wished. 

From time to time , there are certain Public Hearings 
re zoning applications and Courts of Revision on Local 
Improvements which could come within this consideration. 

It is suggested, therefore, that His Worship be 
requested in reviewing rezoning applications for Public 
Hearing purposes to give special attention to the advisa- 
bility of certain of such applications being deferred to 
an evening meeting and similarly review Courts of Revision 
on Local Improvements. 

Further, that the City Council when reviewing important 
matters, from time to time, also have in mind evening meetings 
when the public interest is evident and delegations are 
involved in order that evening meeting instructions may be 
given at that time. ' 


MOVED by Alderman Hardwick, 

THAT the matter of suitable evening meetings, by either the 
Standing Committees or Council, on the following subjects, be left 
in the hands of His Worship the Mayor for suitable arrangements: 

(i) Door-to-door Salesmen (Standing Committee) 

(ii) Fairview Slopes Rezoning (Standing Committee). 


- CARRIED. 
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CCMMUNI CATIONS OR PETITIONS (cont'd) 

3 . Parks Committee - Greater 
Vancouver Regional District 

MOVED by Alderman Wilson, 

THAT, pursuant to the recommendation of His Worship the Mayor, 
Alderman Bird be appointed as the City of Vancouver representative 
on the Parks Committee of the Greater Vancouver Regional District. 

- CARRIED. 

4 . National Conference on 
Family Planning 

The Council received an invitation from the Chairman, of 
the Conference Steering Committee, on behalf of the Minister of 
National Health and Welfare, to appoint a representative of the 
City of Vancouver to attend the National Conference on Family 
Planning, to be held in Ottawa from February 28 to March 2, 1972, 
inclusive . 

MOVED by Alderman Bird, 

THAT this invitation be accepted, and the appointment be left 
in the hands of His Worship the Mayor., 

- CARRIED. 

(His Worship appointed Alderman Linnell to represent the City at 
this conference . ) 


BOARD OF ADMINISTRATION AK:D OTHER REPORTS 

A. Board of Administration 

General Report, January 28, 1972 

Works and Utility Matters 

Columbia Quebec Connector Temporary 
Crossing Burlington Northern Inc. 
Railway Tracks - (Clause 1) 

MOVED by Alderman Bird, 

THAT, in respect of this Clause, Council's resolution of 
November 16, 1971, be rescinded and, therefore, this Clause 
be adopted. 

- CARRIED. 

Balance of Works and Utility Matters 

MOVED by Alderman Wilson, 

THAT Clauses 2, 3 and 4 of the report of the Board of 
Administration (Works and Utility Matters), dated January 28, 1972, 
be adopted. 



- CARRIED. 
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Board of Administration 

General Report, January 28, 1972 (cont'd) 

Social Service and Health Matters 

MOVED by Alderman Broome , 

THAT Clauses 1, 3 and 4 of the Board of Administration 
report (Social Service and Health Matters), dated January 28, 1972, 
be adopted; and Clauses 2 and 5 be received for information. 

- CARRIED. 

Building and Planning Matters 

City Hall Renovations: 
Second Floor Void 
(Clause 1) 

MOVED by Alderman Phillips, 

THAT consideration of this Clause be deferred, pending the 
hearing of the Architect at the next meeting of Council, to give 
further explanation. 

- CARRIED. 

Balance of Building and Planning Matters 

MOVED by Alderman Hardwick, 

That Clauses 2 and 3 of the report of the Board of Administra- 
tion (Building and Planning Matters), dated January 28, 1972, be 
adopted . 

- CARRIED. 

Finance Matters 

Capital Expenditure respecting 
Renovation of Administration Building 
and Forum: P.N.E. 

(Clause 2) 

MOVED by Alderman Bird, 

THAT approval be given to capital expenditure of $172,000 
by the Pacific National Exhibition re Stage One renovations to 
the Administration Building and Forum, in accordance with the 
information contained in this Clause; it being understood the funds 
will be generated from the operations of the P.N.E. 

- CARRIED. 

Balance of Finance Matters 

MOVED by Alderman Broome, 

THAT Clause 1 of the report of the Board of Administration 
(Finance Matters), dated January 28, 1972, be adopted. 


- CARRIED. 
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B . Property Matters 

MOVED by Alderman Linnell, 

THAT the report of the Board of Administration (Property 
Matters), dated January 28, 1972, be adopted. 

- CARRIED. 

C. Winter Employment Program 
- Ninth Report 

The Board of Administration, under date of January 27, 1972, 
submitted the following report: 

' The City Engineer reports: 

"A further project under the Local Initiatives Program has 
been advanced by the Vancouver Public Library. They propose to hire 
one man for four months to index the themes contained in the legends and 
folk beliefs of the North West Coast Indians. This will entail cross- 
*' indexing to specific tribes and where applicable their relevance to 
specific topographical features in B.C. This project could form the 
basis for a future reference work and for augmentation and publication. 

This project is possible only because a person who has just 
completed Ph.D. studies in this field and returned to Vancouver is 
available until the end of May. This is a unique opportunity to have a 
part of the Library's collection made much more accessible and useful. 

Prolect 20 - Indexing Indian Legends and Folk Beliefs 

February to May, 1972 
Man-months A 
Total Cost $1,900 
Senior Governments $1,8A0 
Estimated City $60 (3%) 

The Library first learned of this possible project while Council 
was in its last January meeting and the final day for receipt of applications 
was January 31st. With the approval of the Board of Administration, 
therefore, the application was submitted and Council is now asked to confirm 
this action. 

I RECOMMEND, on behalf of the Director of the Vancouver Public 

Library: 

1. That the Board of Administration's approval of this 
application be confirmed; 

2. That the Director be authorized to sign the agreement 
and, subject to Senior Government approvals, to carry 
out the project; 

3. That $60 for the City's share of the cost be approved 
in advance of the 1972 Revenue Budget." 

Your Board RECOMMENDS that the foregoing recommendations of the 
City Engineer be adopted. ' 


MOVED by Alderman Bird, 

THAT the foregoing recommendation of the Board of Administra- 
tion be approved. 


- CARRIED. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 

D. British Columbia Building: 
Blocks 51 and 61 


The Board of Administration, under date of January 28, 
1972, reported as follows: 

'The Director of Planning and Civic Development reports as follows: 

"A copy of a letter dated January 14, 1972, sent to the 
Board of Administration by A.E. Webb, Deputy Minister 
*' of Public Works, is attached. This letter establishes 
liaison between Provincial officials, their consultants 
and City officials. 

It is understood that the Provincial Government will 
follow normal development procedures. The Director of 
Planning and Civic Development has been asked to take 
the initiative on behalf of the City and initial meetings 
have already been held with the consultants. 

As schematic plans for development are received. Council 
will be kept informed." 

Your Board submits the foregoing report of the Director of Planning 
and Civic Development for Council's INFORMATION.' 

MOVED by Alderman Linnell, 

THAT the City do not take any action in regard to reloca- 
tion of services, etc., either on or outside the sites, in 
respect of the proposed development re the British Columbia Building, 
until the Council has had the opportunity of hearing from the archi- 
tects on development plans. 

FURTHER, THAT registration of transfers of lanes, approved by 
Council recently in respect of Bloc?<:s 51 and 61, be held up in the 
meantime . 

(See pages 
13 and 14) 

MOVED by Alderman Rankin, in amendment , 

THAT a meeting be arranged by His Worship the Mayor, as soon 
as possible, between the appropriate Provincial and Civic officials 
and Members of City Council, to discuss in depth the proposed 
development on Blocks 51, 61 and 71. 

(See pages 
13 and 14) 

(Council did not take any further action on these Motions at this 
time, but agreed to consider the whole matter later in the pro- 
ceedings . ) 

E. Information and Statistics Bulletin #1 

C.B.D. Employee: Residence Distribution 

The Board of Administration, under date of January 28, 1972, 
reported as follows: 

(continued) 
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Information and Statistics Bulletin #1 
C.B.D. Employee: Residence Distribution 
(continued) 

'The Director of Planning and Civic Develo{Mnent reports as follows: 

"D^CKGROUND 

As part of a continuing study of the City by the Advance Planning and RcKcarch 
Division, information from many sources is assembled and analyzied. In some 
instances data developed as a segment of a general study, if published separately, 
can be useful to City Council and to groups, such as the Greater Vancouver 
Regional District, the Board of Trade, educational institutions, etc. 

The Department of Planning and Civic Development intends to pi-oduce 
this type of information ar,d statistics in the form of 'Bulletins' as work 
progresses. These will he sold to those interested for a nominal amount, 
which would cover the cos:t of production. There would, however, be a 
limited circulation to libraries, universities and organizations connected 
with dcvclopn-'ent, without charge. 

C.B.D. EMPLOYEE : Hl-.'SlDnNCE niSTR IP,UT[ON 

As part of the .•-■tudy -)f Downtown and a study undertaken in association 
with Wilbur Smith and Associates, Consultants to the Greater Vancouver 
Regional District, tlie Plar.ning Department investigated the relationship 
between where people work in the Downtown area and their homes. This 
study was assisted by the l^owntown B usiness A ssociation, who co-ordinated 
the collection of inforniation from 21 of the major businesses in Downtown 
Vancouver, which employ approximately 20,000 of the 90,000 workers in 
that area. The co-operation between the Downtown Business Association 
and these majo)- firms has opened up new possilnlities for future studies. 
Analysis of the data ' as provided information about the location from which 
people travel to work in the Downtown and identifies the employees 

as to their residential preferences in the metropolitan area. 

The findings have already been transmitted to Wilbur Smith and Associates 
and will be showing up in their report on Downtown Viincouver, due shortly. 

A copy of I nfor n iation and Statistics Bulletin // 1 , C.B.D. E mployee Rcs id once 
Dist ribution, is attached for the Information of Council. " 


Your Board submits the foregoing report of the Director of Planning and 
Civic Development for Council's INFORMATION.' 

MOVED by Alderman Bird, 

THAT the foregoing report of the Board of Administration be 
received for information. 


- CARRIED. 


Regular Council, February 1, 1972 



BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 

F. S.P.O.T.A.: Consultants 
- Extra Costs 


The Board of Administration, under date of January 27, 1972, 
reported as follows: 

'The Director of Planning and Civic Development reports as 
follows : 

"On Etecember 21st, 1971, City Council received a report from 
the Board of Administration dealing with fees incurred by the 
Strathcona Property Owners' and Tenants' Association (SPOTA) 
as a result of their participation in the Strathcona Working 
Committee. (A copy of this report is attached). Council 
subsequently resolved that no further action be taken with 
regard to these payments. 

Council has now received a letter dated January lOth, 1972 
from Mr. Harry Con, President of SPOTA asking permission to 
appear in front of Council to discuss the matter. (A copy 
of this letter is also attached). 

The background is covered in the previous report and consequentl 
it is not proposed to comment in detail on the letter from Mr. 
Con. However, it is desirable to clarify several points about 
the request as follows: 

When the Strathcona Working Committee passed the resolu- 
tion of April 21st, this question already had been dis- 
cussed at their previous meeting, i.e. that the partnership 
should share in the cost of consultants assisting SPOTA 
while negotiating the Agreement and attending Working 
Committee meetings. 

At the April 21st meeting, the Working Committee, after 
considerable discussion, agreed to a maximum grant of 
$2,500 to SPOTA for consultants' services from the 
receipt date of the final report from Birmingham & Wood 
up to the signing of the Agreement. To this point, 
SPOTA had already incurred a bill of $731 from Mr. D. 
Spearing and $234 from Mr. J. Chislett. 

Unfortunately, this recommendation was not reported to 
Council at the time because City officials were pre- 
occupied with negotiating details of the Agreement itself. 

The earlier expenses were referred to Council in a report dated 
July 8th, 1971 from the Director of Social Planning/Community 
Development, which dealt mainly with the "pre-contract" costs 
with which SPOTA was not involved. The entire request in this 
July 8th report was refused. 

Since April 21st, SPOTA has incurred $1,680 worth of consultants' 
expanses, mainly for legal advice but including a small sura f)r 
architectural advice . 

In summary, the Working Committee, including officials of both 
Governments and under the Chairmanship of the Director of 
Social Planning/Community Development, allowed the consultants 
to continue to attend meetings and advise SPOTA between meetings 
after April 21st, on the understanding that their fees would 
ultimately be paid out of project costs and "Under the circu.m- 

( continued) 


Regular Council, February 1, 19 72 

BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 


S.P.O.T.A.: Consultants 
- Extra Costs (continued) 

stances, Council may now wish to approve those portions of 
the expenses . 

RECOMMENmTTON ; 

Accordingly it is RECOMMENDED that Council approve the payment 
of their share ($420) of consultants' expenses totalling 
$1,680 incurred since April 21st, 1971 for assistance to SPOTA. 

CONSIDERATION ; 

Council may also wish to consider whether the expense of $965 
incurred before that time for the same type of assisteuice should 
be authorized. The City's share of this would be $241. 


Your Board RECOMMEND that Council approve Consultant expenses 
incurred by SPOTA since April 21st, 1971 up to $420, being the 
City's share of $1,680. The reconunendat ion of the Working 
Committee should have been submitted to Council for consideration 
and it seems unreasonable to penalize SPOTA because City official 
had not obtained the requisite authority. Post -agreement costs 
by SPOTA are covered by the Agreement to which the City is a 
signatory. 

Council may also deem it timely to bring to the notice of 
officials operating under this type of joint Committee that 
they have no authority to commit the Council to any action, 
financial or otherwise.' 


MOVED by Alderman Rankin, 

THAT approval be given to consultants ' expenses incurred 
by the Strathcona Property Owners' and Tenants' Association, up 
to $420, incurred after April 21, 1971 and being the City's share 
of $1,680. 

- CARRIED. 

MOVED by Alderman Broome , 

THAT the Council approve the City's share of consultants' 
expenses up to an amount of $241, incurred prior to April 21, 1971. 

FURTHER, THAT the Board of Administration be instructed to 
emphasize to City officials that they do not have authority to 
commit the City Council to any action, financial or otherwise, 
without prior approval of the Council, and that particular reference 
is made to this type of Joint Committee operation. 

- CARRIED. 

G. Standing Committee of Council 

on Health and Welfare - January 20, 1972 

MOVED by Alderman Linnell, 

THAT the recommendations contained in the Report 
of the Standing Committee on Health and Welfare, dated January 20, 
1972, be adopted. 

- CARRIED. 
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H. Standing Committee of Council 
on Planning and Developanent - 
January 20, 1972 

MOVED by Alderman Bird, 

THAT the Report of the Standing Committee on 
Planning and Developnent, dated January 20, 1972, be received for 
information, after noting in those not present that Alderman 
Broome was absent, "On Civic Business". 

- CARRIED. 

I. Standing Committee on Finance 
- January 25, 1972 

MOVED by Alderman Wilson, 

THAT the recommendation contained in the Report of 
the Standing Committee on^Finance, dated January 25, 1972, be 
adopted . 

- CARRIED. 

.J. (i) and (ii) Taxi-Cab Increase 

Application: Vancouver Taxi-CaTo 
Owners' Association 


It was agreed to defer this matter, pending the hearing of 
delegations later this day. 

K. Block 42/52 Development: 
Design of IBM Building 

The Board of Administration, . under date of Jagnary -2a, 1972, 
reported as follows : 

'The Director of Planning & Civic Development reports as follows: 

"The Standing Committee of Council on Planning and Development 
on August 12, 1971 passed the following recommendation: 

'That Vancouver City Council request the developers of 
Block 42/52 to reviev/ the type of glass proposed for the 
^ IBM Tower with the Director of Planning & Civic Development, 
the Civic Design Panel and Vancouver City Council.' 

Council, on consideration of that report, at its meeting on 
August 24, 1971 resolved: 

'That the recommendation of the Committee members be approved 
and that pending this review by the developers, the Director 
of Planning and Civic Development inform Council before any 
permits are issued in respect of Block 42.' 

Design Block 42 : 

Discussions have taken place between the Director of Planning 
and the developers as a result of which a report, including a 
recommendation from the Design Panel, will be submitted within 
the next two wog);s . 

Attached for Council's information is a letter to the Director 
of Planning dated January 28 which outlines proposed changes 
to the development of Block 42 including the design of the 
IBM Tower. 


(continued) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 

Block 42/52 Development: 
Design of IBM Building (cont'd) 


Permit Applications: 

The Director of Permits & Licenses is in receipt of an application 
requesting a street occupancy permit to construct a hoarding and 
covered walkways around Block 42. The application is for street 
occupancy for demolition purposes and the plans have been approved 
by the Engineering Department, Traffic & Transportation Division, 
for dcmolitioii purposes only. 

As the contractor had men and materials standing by to undertake 
the construction of the hoarding, your officials have issued the 
permit in the belief that this would be Council's wish, and would 
still allow for subsequent permits to be reviov.'od in the light of 
Council's concern as to the design of the IBM Tower. 

However, a further application has nov; been submitted for a 
demolition permit in order to clear Block 42 and the Director of 
Planning would li]^:^ Council's further guidance in dealing with thi 
The Agroemt^nt laotwoon the City and Fairviev; requires the City to 
issue or cause to be issued the necessary building permits, which 
defiJiition includes demolition permits. Fairvicw Corporation wiiJh 
to start domol i fi.o:i iimr-^diatG] y . 

It ir. sugciei.i.cd that Co\incil may wish to instruct their 
of f -i cial;-. I o issof the demolition permit sulaject to 
normal review procc^dures . " 

oui- Hoard siihmits the matter for CONSIDEllATION 

MOVED by Alderman Hardwick, 

THAT the demolition permit be issued, subject to normal 
review procedures and the understanding that the hoarding in- 
volved will be limited to the area to be determined by the Board 
of Administration. 

- CARRIED. 

MOVED by Alderman Hardwick, 

THAT the Vice-President and General Manager of the Pacific 
Centre Limited be invited to appear before Council, to discuss 
the matter of pedestrian ground levels. 

- CARRIED. 


Council recessed at approximately 10:45 a.m., following which 
an 'In Camera' meeting was held, and the Council subsequently re- 
cessed to reconvene in open session at 2:00 p.m. 
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The Council, still in Committee of the Whole, reconvened 
in the Council Chamber at approximately 2:00 P.M., His Worship 
the Mayor in the Chair and the following members present: 

PRESENT : His Worship the Mayor 

Aldermen Bird, Broome, Calder, Hardwick, Linnell, 
Phillips, Rankin, Sweeney and Wilson 

ABSENT : Alderman Adams (Leave of Absence) 

DELEGATIONS AND BOARD OF ADMINISTRATION AND OTHER REPORTS 

J . Taxi-cab Fare Increase Application 

The Vehicles-f or-Hire Board, by report dated January 21, 1972, 
advised of the taxi-cab fare increase requested by the Vancouver 
Taxi-Cab Owners Association, as follows: 

PRESENT RATE V.T.O. A . 

55^ for 1st 1/4 mile 55<;i for 1st 1/5 mile 

10^ each add'n. 1/4 mile each add'n. 1/5 mile 

The Vehicles-f or-Hire Board set out its views on the matter. 

A financial report, dated January 27, 1972, by the Director 
of Finance, was submitted by the Board of Administration. 

Delegations were heard as follows: 

Vancouver Taxi-cab Owners' Association 
(Mr. N.F. Taggart, President) 

(in support of the increase and indicated a bonus arrangement 
for drivers working a full year would be considered) 

Mr. Michael Martinoff 

(brief filed dated February 1st, suggesting the Council eliminate 
the present limit on taxi-cab licenses issued) 

Mrs. Jean Wood, on behalf of taxi-cab drivers 

(pointing out the need for improved wages) 

Mr. Simon Bisgould, driver-operator 

(advising of effect of any increase insofar as both owner and 
driver are concerned) 

MOVED by Aid. Wilson, 

THAT the increase requested by the Vancouver Taxi-cab Owners 
Association, in respect of taxi rates and referred to above, be 
approved . 


A recorded vote was requested. The record, therefore, is 
as follows : 


- CARRIED UNANIMOUSLY 


FOR THE MOTION 


AGAINST THE MOTION 


His Worship the Mayor 
Alderman Bird 
Alderman Sweeney 
Alderman Wilson 
Alderman Phillips 


Alderman Calder 
Alderman Rankin 
Alderman Broome 


nil 


Alderman Hardwick 
Alderman Linnell 


(The motion was declared Carried Unanimously) 


cent 
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DELEGATIONS AND BOARD OF ADMINISTRATION AND OTHER REPORTS 

Taxi-cab Fare Increase Application (cont'd ) 

MOVED by Aid. Rankin, 

THAT it be suggested to the Vancouver Taxi-cab Owners Assoc- 
iation, the increase in rates be proportioned on the basis of 
60% to drivers and 40% to owners. 

- LOST 

(A tie vote resulted and therefore the motion was declared Lost). 

MOVED by Aid. Hardwick, 

THAT the Vehicles-f or-Hire Board investigate alternate means 
to stabilize the capitalization of taxi licenses and report back 
to Council. 

- CARRIED 

DELEGATIONS AND UNFINISHED BUSINESS 
2 . Laid Off Outside Workers 

Mr. Dave Werlin, Secretary of the Vancouver Civic Employees 
Union, appeared advising of lay off of a large number of men and 
requested immediate action be taken to employ them Mr. Werlin 
referred to a list, compiled by his membership, of work which 
could be done immediately. The Deputy City Engineer explained the 
situation . 
MOVED by Aid. Bird, 

THAT the Council instruct that permanent hourly paid outside 
workers laid off, be returned to work as quickly as possible and 
the City Engineer be requested to report to the next meeting of 
Council . 

(amended) 

MOVED by Aid. Rankin, in amendment, 

THAT the Council instruct the Engineering Department to 
do cleanup work immediately by advancing such work programs if 
necessary to employ the men now laid off. 

(amended) 

MOVED by Aid. Phillips, in amendment to the amendment, 

THAT the Union be requested to make available to the City 
Engineer, the list of ,jobs which could be carried out now. for 
study with a view to employing forthwith, as many laid off men 
as possible, within the budget. 

- CARRIED 

(The amendment to the amendment was put and carried) 

The motion, as amended which in effect now reads as 
follows, was put and CARRIED: 

"THAT the Union be requested to make available to the 
City Engineer, the list of ,jobs which could be carried 
out now, tor study with a view to employing forthwith 
as many laid off men as possible, within the budget, 
and the City Engineer bo requested to report to the 
n(^xt mfxiting of Council." 


BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

British Columbia Building: 
Blocks 51 and 61 


Earlier in the proceedings the Council considered a report 
from the Board of Administration, under date of January 28, 1972, 
submitting information regarding development on Blocks 51 and 61 
in respect of the proposed British Columbia building. 

At that time the following motions were made: 

cont 'd . . , . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

British Columbia Building: 
Blocks 51 and 61 (cont'd) 

MOVED by Aid, Linnell, 

THAT the City do not take any action in regard to relocation 
of services, etc, either on or outside the sites, in respect 
of the proposed development re the British Columbia Building, 
until the Council has had the opportunity of hearing from the 
architects on development plans; 

FURTHER THAT registration of transfers of lanes, approved 
by Council recently in respect of Blocks 51 and 61, be held up 
in the meantime, 

(withdrawn) 

MOVED by Aid, Rankin, in amendment, 

THAT a meeting be arranged by His Worship the Mayor, as 
soon as possible, between the appropriate Provincial and Civic 
officials and Members of City Council to discuss in depth the 
proposed development on Blocks 51, 61 and 71, 

- CARRIED 

After further study, Alderman Linnell requested permission 
to withdraw her motion and approval was given accordingly. 

The amendment of Alderman Rankin became the motion and 
was put and CARRIED. 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Wilson, 

THAT the Committee of the Whole rise and report, 

- CARRIED 

MOVED by Aid, Wilson, 
SECONDED by Aid, Bird, 

THAT the report of the Committee of the Whole be adopted, 

- CARRIED 

BY-LAWS 

BY-LAW TO AUTHORIZE TEMPORARY 
BORROWINGS PENDING SALE OF DEBENTURES 

MOVED by Aid, Wilson, 
SECONDED by Aid, Sweeney, 

THAT leave be given to introduce a By-law to authorize 
temporary borrowings pending sale of debentures, and the By-law 
be read a first time, 

- CARRIED 

MOVED by Aid, Wilson, 
SECONDED by Aid, Sweeney, 

THAT the By-law be read a second time, 

- CARRIED 

MOVED by Aid, Wilson, 
SECONDED by Aid, Sweeney, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in 
the Chair, 
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cont 'd . 


- CARRIED 
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BY-LAWS (cont'd) 

MOVED by Aid. Wilson, 

THAT the Committee of the Whole rise and report, 

- CARRIED 

The Committee then rose and reported the By-law complete, 

MOVED by Aid, Wilson, 
SECONDED by Aid, Sweeney, 

THAT the report of the Committee of the Whole be adopted, 

- CARRIED 

MOVED by Aid, Wilson, 
SECONDED by Aid, Sweeney, 

THAT the By-law be read a third time and the Mayor and 
City Clerk be authorized to sign same and affix thereto the 
Corporate Seal , 

- CARRIED 

(The By-law received three readings) 

MOTIONS 


1 . Alpha and Omega Foundation 

The following Notice of Motion was submitted at the Council 
meeting on January 25, 1972 and after a change was considered 
as follows: 


The motion was put and 
(change made) 


MOVED by Aid, Phillips, 

SECONDED by Aid, Calder, * 

THAT the City Council ask the appropriate departments of 
the Federal and Provincial Governments to immediately review 
The status of the Alpha and Omega Foundation, and/or associated 
or related societies, in the light of recent information on 
their operations in Vancouver, 


CARRIED 


Alderman Linnell - 
Employment of Youth 


ENQUIRIES AND OTHER MATTERS 

referred to a letter dated January 26 
addressed to her by the Director of 
Welfare and Rehabilitation in regard 
to a meeting to be held on Wednesday, 
February 9th, at 10 o'clock, in the 
#3 Committee Room, East Wing, on the 
subject of employment of youth. The 
Alderman requested members of Councl 
attend if possible. 


Alderman Rankin - 
Re-assessment of Certain 

Properties 

~~ ~ ment has requested be re-assessed. 

Commissioner Sutton Brown spoke to the 

matter , 


requested the Assessment Department 
be asked to furnish to him a list of 
the properties the Provincial Govern- 


Alderman Rankin - 
P,N,E. Parking Lot; 
Containers 


referred to containers from the dock 
operation placed on the north east 
P,N,E, parking lot between McGill and 
Cassiar Streets, and pointed out this 
did not appear to be an appropriate 
use for this kind of storage. 


His Worship the Mayor agreed to look 
into the matter. 
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ENQUIRIES AND OTHER MATTERS (cont'd ) 

Alderman Hardwick - enquired if consideration should be 

Licenses for Dogs: given to mailing billing notices to 

Mailing of Notices holders of dog licenses. 


Alderman Bird - requested permission to place on the 

Cooperative Housing agenda of his next Standing Committee 

(on Planning and Development) meeting , 
the matter of cooperative housing and 
receive a delegation from a cooper- 
ative society. 

It was agreed the Chairman was able to 
make this arrangement if he so wished. 


Alderman Bird - referred to information received 

Illegal Suite regarding the sale of a house, possibly 

at 3255 West 12th Avenue, in which it 
would appear that an illegal suite is 
referred to. The Alderman requested 
the Property Department investigate 
the matter. 

His Worship the Mayor agreed to have 
the matter investigated. 


Alderman Wilson - 
Callister Park 


advised of a suggestion made to him 
that the Park Board may be contem- 
plating the leasing of Callister Park 
back to the P.N.E. for parking purposes, 
The Alderman requested the matter be 
checked out. 


Alderman Wilson - referred to hours of operation of the 

Park and Ride department stores and the possibility 

that the park and ride service hours 
may need to be reviewed to encourage 
the cooperation of the department store 
employees . 

Alderman Linnell advised this matter 
had been considered when the park and 
ride report was prepared. 

His Worship the Mayor requested the 
Board of Administration look into the 
matter . 


Alderman Phillips - submitted to each member of Council a 

Proposed Third Crossing plan drawing No. 314 showing certain 

Vancouver approaches to the Third 
Crossing and questioned the arrange- 
ment to handle the various traffic 
flows to the Crossing. 

Alderman Wilson advised there would be 
a meeting of the Standing Committee on 
Transportation when such details will 
be reviewed. 


(During consideration of the foregoing 'Enquiries 
and Other Matters', a short recess was observed) 
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NOTICE OF MOTION 

The following Notices of Motion were submitted and recognized 
by the Chair : 

1 . Third Crossing (Plebiscite) 

MOVED by Aid. Rankin, 

THAT Council hold a night session as soon as possible to 
which all interested parties be invited to make representations 
on the question of a plebiscite on the proposed Third Crossing; 

WHEREAS there has been considerable debate and discussion 
on the question of a Third Crossing; 

AND WHEREAS Mr. Rathie, Chairman of the Harbour Board 
and Coordinator for the Third Crossing, has proposed that a 
plebiscite be held on this issue; 

THEREFORE BE IT RESOLVED that the City Council hold an 
evening meeting to discuss the form of the plebiscite using 
the following guide lines: 

1. that the plebiscite be held in each member municipality 
of the Greater Vancouver Regional District, and, 

2. that all citizens, 19 years of age or over, be eligible 
to vote; 

FURTHER BE IT RESOLVED that the plebiscite take the 
following form: 

(a) Are you in favour of a Third Crossing of Burrard Inlet? 

(b) Are you in favour of a regional system of public rapid 
transit? 


(Notice) 


2. Third Crossing (Information Meeting) 


MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT Council hold an evening public meeting at which 
substantive information on the question of the Third Crossing 
of Burrard Inlet be presented by both the National Harbours 
Board consultants and spokesmen for professional planning and 
engineering groups who oppose the project as presently conceived. 

(Notice) 


The Council adjourned at approximately 4:30 P.M. 

*** 

The foregoing are Minutes of the Regular Council meeting of 
February 1, 1972, adopted on February 8, 1972. 
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January 28th, 1972 


The following is a report of the Board of Administration: 


WORKS & UTILITY MATTEES 


CITY ENGINEER'S REPORT 


RECOMMENDATIONS: 


1. Columbia Quebec Connector Temporary Crossing 

Burlington Northern Inc. Railway Tracks 


"In order to provide secondary access to abutting property owners 
at the south end of the Columbia Quebec Connector as per property negotiations 
and now requested by those owners, it will be necessary to cross the tracks 
of the Burlington Northern Inc. 

On November l6th, 1971, Coimcil authorized Corporation Counsel to 
enter into an agreement with the railway company for a temporary private 
crossing. However, the Law Department advises that it has approached the 
railway company to arrange a temporary private crossing agreement, but found 
the railway tenns to be unsuitable for the City to accept because the railway 
wanted the City to be responsible for third party liability. The Law Department 
recommended an application be made to the Canadian Transport Coiranission for a 
'temporary order.' 

I RECOMMEND that:- 

(a) Corporation Counsel be instructed to apply to the Canadian Transport 
Conanission to construct a temporary public crossing at the above 
location that will remain in existence until the permanent crossing 
is complete. 

(b) Co\incil resolution of November l6th, 1971 be rescinded." 


Your Board RECOMMENDS that the foregoing be approved. 


2. Tender No. 58-71-5 - For the Supply 
of Ready-Mixed Concrete 


Tenders for the above were opened by your Board on December 
13, 1971, and referred to the City Engineer and Purchasing Agent 
for report. The officials concerned report as follows: 

"Three bids were received, and based on the total estimated 
quantity of 15,000 cubic yards for a one-year period, the prices 
offered are: 

KASK BROS . OCEAN CEMENT LAFARGE CONCRETE 

Price per Cubic Yard 

Delivered - $18.25 $18.63 $19.50 

Price per Cubic Yard 

Picked Up - 15.75 16.13 17.00 

Funds for all purchases are provided in the Annual Revenue & 
Capital Budgets. 


/continued . , . 
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Clause #2 Continued 


GENERAL INFORMATION 

Provision was made in the tender document for the City to 
award one or more contracts so that material may be obtained for 
each job from the depot that produced the lowest on-site cost, 
after hauling costs are considered. 

It is estimated that 60% (or 9,000 cubic yards) of the 
concrete required, will be delivered to job-site by ready-mix 
trucks, and that AOfo (6,000 yards) will be picked up by City 
trucks . 

(a) Delivery by Ready-Mixed Trucks 

For loads in excess of 5 yards there is no surcharge, and 
the low bid was submitted by Kask Bros. Ready Mix. The 
total estimated cost, based on SOfo of the annual supply, 
is $164,250.00. 

(b) Pick Up at Supplier's Depot by City Trucks 

For loads of less than 5 yards, there is a surcharge imposed 
by all three companies. This varies from $14.00 per load 
for anything less than 2 cubic yards and decreases to $5.00 
per load for 5 cubic yards. 

It is often more economical to pick up these small loads 
in City trucks and save the surcharge. 

Kask Bros, (low bid @ $15.75 cu. yd.) are located on the Barnet 
Highway in Burnaby, Ocean Cement (2nd low bid @ $16.13 cu. yd.) 
have two depots located in Vancouver (Marine Drive and Granville 
Island). After hauling costs are considered. Ocean Cement 
produces the lowest "on-site" costs for concrete that is picked 
up by City truck. 

RECOMMENDATIONS 

The City Engineer and Purchasing Agent recommend acceptance 
of the bids as follows : 

(a) KASK BROS . ^ READY-MIX LIMITED (the low bid) for delivery 
of ready-mixed concrete ( approximately 60^ of the require- 
ments) as and when required, for a one-year period, at a 
total estimated cost of $164,250.00, plus 5'fo Provincial 
S.S. Tax. 

(b) OCEAN CEMENT LIMITED - for the pickup of ready-mixed concrete 
(approximately 40% of the requirements), as and when required, 
for a 12 month period, for a total estimated cost of $96,780.00, 
plus 5^0 Provincial S.S. Tax. 


Your Board RECOMMENBB that the recommendation of the City 
Engineer and Purchasing Agent be approved, subject to contracts 
satisfactory to the Corporation Counsel. 


3. 1972 Paving Program - Improvement of 
Cassiar-Rupert Diversion 


The City Engineer reports as follows :- 

"The improvement of Casslar- Rupert Diversion from Charles to 2nd 
Avenue was included in the 1971 Streets Capital Budget as part of our Major 
Street Program. 


/continued . . . 
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Clause #3 Continued 


Part of this project, namely the east side of Rupert Street from 
1st Avenue to 2nd Avonue and the west side of Rupert Street from Graveley 
Street to 2nd Avenue was advanced under normal Local Improvement procedures 
to a Court of Revision held on July 29th, 1971 and Council approval was 
given under "Special Grounds" at a Council meeting held on August 24-th, 1971. 
The improvement of the remainder of the project, namely the east side of the 
Cassiar-Rupert Diversion from Charles Street to 1st Avenue and the west side 
of the Cassiar-Rupert Diversion from Charles Street to Graveley Street is not 
subject to Local Improvement as all abutting ])roperty is City-owned and 
dedicated for park development. 

The estimated cost of improving the Diversion from Charles Street 
to 1st Avenue on the east side and Graveley SLreet on the west side is $174-, 000. 
This cost includes provision for the installation of a curbed centre median 
from Charles Street to let Avenue. P.O. Concrete Sidewalks may be installed 
as part of the improvement at an estimated additional cost of $29,000. Funds 
are available for this work in Streets Capital Account Code Numbers :- 

'Major Street Paving 1971 Program - Unallocated' $ 53,792 
0U7/79U 'Grading - Unallocated' $ 38,636 

014.7/7923 'Cassiar-Rupert to 2nd Avenue' $ 110,572 

I RlbCOMMEND that:- 

1. The City Engineer be authorized to construct curbs and gutters and 
permanent pavement on the Cassiar-Rupert Diversion from Charles 
Street to 1st Avonue on the east side and from Charles Street to 
Graveley Street on the west side at an estimated cost of $174,000. 

2, The City Engineer be authorized to construct P.C, Concrete Sidewalk 
on the Cassiar-Rupert Diversion from Graveley Street to Charles 
Street on the west side and from 1st Avenue to connect with the 
pedestrian overpass over Highway #4.01 at William Street on the east 
side, at an estimated cost of $29,000. 

Funds for this work to be appropriated from the 1971 Streets Capital 
Budget Account Code Numbers :- 

0147/7904 'Major Street Paving 1971 Program - Unallocated* 
0147/7914 'Grading - Unallocated' 
014.7/7923 'Cassiar-Rupert to 2nd Avenue'." 


Your Board RECOMMENDS that the forcgoinc report of the City Engineer 
be adopted. 


4. Procedure to Advance Alternative 
Special Light Standard Projects 
In Area II (Shaughnessy ) 

The City Engineer reports as follows :- 

"On January 11th, 1972, Council requested the Board of 
Administration to report back on a revised procedure for advanc- 
ing two alternatives for a special street lighting local 
Improvement project and to break Area II into a number of smal- 
ler sub-areas. 

A. Proposed Division of Area II 

It was suggested at the Council meeting that the nuimber 
of owners Involved in each project should be in the range of 
50. Because of the arrangment of circuits, it is not practical 


/continued . . 
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Clause #4 Continued 

to divide Area II into such small areas or to make the areas 
equal. It would, however, be feasible to divide the project 
into eight areas as shown on the plan marked Attachment "A" . 
The streets within each area are listed on Attachment "B". 
There are from 37 to 107 owners in each area (average 65 owners). 

B. Description of Alternatives 

It was indicated at the meeting of Council that since 
the present lighting must be replaced because of its age, the 
following two alternative Special Street Lighting Projects 
should be advanced for the consideration of the owners. The 
two types of light standards are illustrated on Attachment "C". 

Alternative #1 - Special Light Standard Project (Type 1 ) 

This work involves refurbishing the concrete standards 
and the luiiiinaires (light fixtures) and replacing the founda- 
tions and the electrical system. The lights would be placed 
as close to the existing locations as possible. Levels of 
illumination would be approximately the same as at present 
(approximately 15% of recommended level). 

Alternative #2 - Special Light Standard Project (Type 2 ) 

This project would involve installation of post top 
street lights with colour-corrected flourescent mercury vapour 
luminaires, similar to those in the area bounded by Granville 
Street, King Edward Avenue, Oak Street and 33rd Avenue to 
provide recommended levels of illumination. 

C. Estimated Cost of the Projects 

The following estimates are based on the projected final 
costs of other street lighting installations now in progress 
plus an allowance for increased contractor's costs (approximately 
10^) anticipated for the next street lighting contract. 

Estimated Property 
Owner's Rate Per Front 
Foot Cash Payment 

Alternative #1 - Refurbish existing lights .... $2.30 

Alternative #2 - Install Post Top Lights .... $2.50 

Actually the property owners ' rate will vary from sub- 
area to sub-area. Estimated property owners' rates range from 
$1.50 to $2.30 for Alternative #1 and from $2.00 to $2.50 for 
Alternative #2. The Local Improvement Procedure By-law provides 
that all projects of like nature which are done during the same 
year may be grouped and the property owners ' rate averaged as 
though all "like" projects were one project. In this case, 
because it is not known which of the areas will be proceeded 
with, it is proposed that the maximum estimated property owners' 
rates bo used on the Assessment Commissioner's notices. 


D. Time Schedule for the Advancement of Local 
Improvement Projects 

It is proposed that the projects be advanced on the 
Initiative Principle in accordance with the Local Improvement 
Procedure By-law. The following timetable has been prepared, 
allowing the necessary time for the procedures required under 
the By-law: 

(a) "First and Second Step" reports and approval of Coiancil to 
proceed with the Court of Revision February 22nd, 1972. 


/continued . 
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Clause #4 Continued 

(b) Notices mailed to the owners March 3rd, 1972. 

(c) Last day of appeal April 4th, 1972. 

(d) Court of Revision date April 20th, 1972. 

(e) Completion of work August, 1972. 

It is proposed that the projects should be added to the 
1972 Street Lighting Contract (Court of Revision March 16th, 
1972). 

E. Special Notices 

Notices of Objection to projects were originally received 
from individuals; however, in recent years, some owners have 
requested petition forms and have contacted the other owners to 
get their signatures against the projects. It is proposed that 
special notices be sent to the registered owners in the area, 
which will contain the following material and will encourage 
each owner to respond individually rather than circulate a 
petition: 

(i) Assessment Commissioner's Notice (Attachment "D") 

(ii) City Engineer's information letter (Attachment "E") 

(iii) Reply Card (Attachment "F") complete with stamped return 
addressed envelope. 

The City Engineer's information letter: 

- explains history of action taken during the past year on 
the previous project 

- describes the two alternative projects now advanced 

- explains why the projects have been advanced 

- gives details about local improvement procedures 

- explains the use of the reply form. 

Upon receipt of the replies, the Assessment Commissioner 
will report the results to the Court of Revision, and the City 
Engineer will report on the advisability of proceeding in each 
area with the type of lighting which the replies indicate the 
majority of owners prefer. 

I RECOMMEND: - 

A. that Council rescind the resolution to proceed with the 
Special Light Standard Project in Area II (item 2 Court 
of Revision No. 406 - July 29th, 1971), 

B. that the unused material from the present project be pur- 
chased for Electrical Stores (estimated value $37,000.00), 

C. that alternative Special Light Standard Projects be 
advanced for each of the sub-areas in Area II to: 


(a) refurbish and reconstruct the existing upright 
incandescent street lighting 

OR (b) install colour-corrected flourescent mercury vapour 
post top lighting." 

Your Board RECOMMENDS the foregoing recommendations of the 
City Engineer be adopted. 

FOR COUNCIL ACTiOSJ SEE PAGE(S) 1 « 


Board of Administration, January 28, 1972 


23 

(Social 1) 


SOCIAL SERVICE AND HEALTH MATTERS 


RECOMMENDATION 


1. Four (4) Temporary Staff to Work with 
Provincial Alliance of Businessmen 


The Director of Welfare and Rehabilitation reports as 
follows: 

" On November 23, 1971, Council approved the submission of 
Local Initiative Project IIB (Canada Manpower 51252) Vocational 
Rehabilitation for employable social assistance recipients. 

This provided for 14 staff and verbal approval from 
Ottawa has now been received with contracts shortly to be 
signed. 

Project staff will interview employable social assist- 
ance recipients, assessed from current employability status 
and direct them to employment particulars provided by a variety 
of local, provincial and federal programs. 

On December 14, Council provided for 4 clerk typists 
to assist our limited number of vocational rehabilitation 
workers in keeping up with the increasing demands from employ- 
ers under the Job Opportunities and On-the-Job Training 
programs. The staff costs of these 4 workers are entirely 
covered by CA.P, and the Job Opportunities Program, 

The Provincial Alliance of Businessmen, is prepared to 
undertake a canvas of 26,000 businessmen in the City of 
Vancouver to enlist their support in using suitable employ- 
ees currently unemployed or on social assistance. 

Forty-eight (4B) telephone canvassers will be drawn 
from volunteers in the Vancouver Opportunities program and 
the Provincial Alliance of Businessmen will pay for space, 
office equipment and supplies, telephones, etc , and senior 
supervisory and screening personnel. They ask that this 
department supply 4 staff on a Clerk III level for a 4 month 
period plus any extension of the Job Opportunities Program, 
to act as first level supervisors and work coordinators. 
They would be doing sundry clerical .vork concerned with match- 
ing job opportunities by this department. The entire cost of 
the 4 Clerk Ill's would be recoverable 50 percent under C,A,P, 
and 50^ under the Government Job Opportunities Program, 

There are recipients currently on social assistance in 
receipt of Job Opportunity Certificates who have the necessary 
skills and experience to be employed in a clerical capacity 
for this project. 

The net cost to the City of Vancouver to hire 4 Clerk 
Ill's for 4 months from February 1, 1972 to May 31, 1972 
is as follows: 

4 Clerk Ill's (4 mos) Temp, $900^,00 
lO:;^ Fringe Benefits 900,80 

Canada Assistance Plan Recovery 50^ - $4954. 40 
Provincial Gov't Job Opportunity 

Pro[';raiii Recovory SO';' - $4954. 40 

BALANCE - 


Cont'd. 
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Clause #1 Continued 


All required furniture and equipment and telephone 
expenses will be met by the Provincial Alliance of Businessmen, 

RECOMT^IENDATION; 

THAT City Council approve the hiring of 4 temporary 
Clerk Ill's to May 31, 1972, to be seconded to the Prov- 
incial Alliance of Businessmen, Vancouver, to carry out 
clerical work concerned with the placement of social assis- 
tance recipients into employment, subject to cost sharing 
by the Government of Canada and the Provincial Government 
as outlined above. 

Your Board RECOMMENDS that Council approve the foregoing 
recommendation of the Director of Welfare and Rehabilitation. 


INFORMATION 


2. Overages of Assistance Payments to Welfare 
Recipients Refused by Provincial Government 

Your Board has received the following report from the Director of 
Welfare and Rehabilitation, Internal Auditor and Director of Finance for the 
Information of Council. 

"Prior to April 1970, overages of assistance payments to welfare 
recipients were accepted by the Provincial Government on the understanding that 
such overages would be explained upon referral back to the City Welfare Depart- 
ment. The overages resulted from payment of unauthorized grants and extras 
and payments of regular assistance in excess of the eligible amount according to 
the group classification of particular clients. The overages were usually 
legitimate and explained satisfactorily to the Provincial Government. Due to 
the heavy increase in the welfare rolls and problems created in keeping up with 
current issues of assistance payments, the explanation of past overages was not 
maintained and the overages allowed to accumulate. 

In April 1970 the Provincial Government adopted a tougher policy towards 
overages and began deducting the amount of those overages which remained unexplained 
for more than 90 days. This practice continued through to August 1971 when arrange- 
ments were made with the Provincial Government to have the explanations submitted 
within the 90 day period. Also, an arrangement was made whereby past overages 
that had been deducted from Provincial Government remittances could be rebilled 
to them if satisfactorily explained. The total deductions of overages amounted 
to $66,516 for the period January 1969 to May 1971. 

A concerted effort by the Department to obtain approval for various 
grants and extras and satisfactorily explain other overages resulted in recover- 
ies from the Provincial Government of $37,9'<1 and amounts which became the City'"? 
responsibility of $28,575. Under the circumstances the City has no option but 
to absorb these costs and the $28,575 will therefore be charged to the City's 
share of welfare costs {7905/°00). The Provincial Department has been most co- 
operative in this matter and in point of fact has been very co-operative generally 
In welfare administration matters. 

Given the complex nature of the welfare system and the 
level of activity it can be expected that we will continue to 
issue some payments that we will not be able to recover from the 
welfare recipient nor claim from the Government and which will 
therefore be 100% City responsibility. The situation is very 
greatly improved over that existing during the major problem 
period (1969-70) and is being further improved. However, there 
is probably no way to totally eliminate overpayments. Our objective 
is to reduce them to an absolute minimum. " 

Your Board submits the above roport for Council INFORMATION. 
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RECOMMENDATIONS 


3. Social Allowance Program 
Meals and Lodging 
Comforts Allowance 


The Director of Welfare and Rehabilitation reports 
as follows: 

" On January 5» 1972, City Council recommended: 

" that the Director of V.'elfare and Rehabilitation 
review the existing $2,00 per month Comforts 
Allowance and report back," 

The Department currently provides a $2,00 per week 
Comforts Allowance to all social allowance recipients on 
the Meals and Lodging Program, The Director regrets that 
he neglected to point out at the time this issue was raised 
that the $2,00 per month comfort allowance was in error. 

The comforts allowance is provided to people on the 
Meals and Lodging Program only. The Department considers 
the $2,00 per week comfort allowance to be a reasonable 
amount for those people who already have their meals and 
lodging paid for in full. 


RECOMMENDATION: 

THAT the existing $2,00 per week comforts allowance 
to social allowance recipients on the Meals and Lodging 
Program remain unchanged,'.' 

Your Board RECOMMENDS that the foregoing recommendation of 
the Director of Welfare and Rehabilitation be adopted. 


4 . Alpine Cafeteria - Meal Tickets Issued 


The Director of Welfare and Rehabilitation reports as follows: 

" In April 1971, a contract, effective June 1, 1971, was signed 
between the City of Vancouver and Mayfair Caterers Limited, whereby 
Mayfair Caterers provided a dining facility at Prior and Station 
Streets, named the Alpine Cafeteria, They also undertook to honour 
daily meal tickets issued by our Department at a rate of $2,05 per 
man per day with a guaranteed minimum of 500, This daily rate is 
reduced on a descending scale for numbers greater than 500, 

Since June 1971» meal tickets have been issued by this 
Department on a daily basis through our Single Men's Unit, Current 
authori/-.at ion consists of alcoholic caseload 150; Stratford Hotel 
approximately ]0(); Catholic Men's Hostel approximately 50; Meals 
and Lod[';ing Program api^roximately /|00; for a total of TOO, 

Each man of the above 700 is seen weekly at the Single 
Men's Unit where liis identification in checked and a weekly auth- 
orization for meals is issued. This authorization ticket is then 
produced nightly at the Alpine Cafeteria where a member of our 
staff issues the holder a meal ticket for the following day. 
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Experience since June 1971 has shown that to properly handle 
the line up of men waiting for the dinner meal it is necessary 
to have 2 staff members on at the time of the evening meal, 7 days 
a week. In order to provide 2 men, 7 days a week, it is necessary 
to have 3 personnel on staff. It was also found that even with 
2 men on, it was not possible to do an adequate check of identif- 
ication of every man without delaying the serving of meals and 
the prolongation of the lineup to an unacceptable degree. This 
delay has caused many confrontations at the cafeteria, one of 
which resulted in one staff member being assaulted. 

Experience has also shown that the removal of the dining 
facility from 100 Bloci East Hastings (V/hite Lunch) to Prior 
and Station Streets, and the reduction of serving hours to li 
hours for each meal, has almost completely eliminated the sale- 
eability of the meal tickets. 

I'e are currently using temporary staff, attached to Single 
Men's Unit to handle the checking and issue of meal tickets at 
the Alpine Cafeteria. These temporary positions are authorized 
to the end of February 1972. To continue the existing checking 
procedure will require three permanent Clerk II 's which would 
cost (including shift differential) $19,444 per year. In the 
opinion of the v/riter this is a needless and unnecessary expen- 
diture . 

It is therefoj'e proposed tiiat the Department control 
the issue and use of meal tickets to the administered and 
transient caseload as follows: 

A weekly issue at Single Men's Unit on a combined 
identification (showing name, age, height , weight , color of 
eyes, signature of recipient) and meal ticket authoriza- 
tion. Thio card will have the outer edges marked off into 
days of the weeks and the figures for each day, 1,2, 3, etc. 
The holder of this weekly card will present it at each 
meal to the doorman hired by Mayfair Caterers who will 
punch the appropriate meal and day. 

At the end of the week of issue, the recipient i/ill 
require to turn in his punched card at S.M.U. before a new 
card is issued for the next week. The present agreement 
with Alpine requires the department to pay for a guaranteed 
minimum of 500 meals per day at $2.05 and a reduced rate 
for those in excess of the guaranteed minimum based on the 
number of meals served. V'e are tied to this agreement to 
the end of May 1972. This agreement is currently under 
re-negotiations and we are attempting to obtain a lower 
guaranteed minimum. 

RECOM^^F:NDATION ; 

(1) THAT the present system of identification of each 
man holding a meal authorization and the daily issue 
of meal tickets at Alpine be discontinued and the 
new system outlined above be approved. 

(2) THAT the two temporary staff which are a part of 
the staff complement recently approved by Council 
to the end of February 1972 be discontinued on 
implementation of the new system. 


Your Board RECOMMENDS that the foregoing recommendation of the 
Director of Welfare and Rehabilitation be adopted. 
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INFORMATION 


Jesus People Army - Youth in Action 


The Director of V/elfare and Rehabilitation reports as follows: 

"Recently the above group received negative newspaper 
publicity including their utilization of public welfare funds. 
They were also criticized for their involvement with another 
radical religious organization called "Children of God." 

Youth in Action is operated by Reverend and Mrs. Russell 
Griggs for the rehabilitation of young adults, most of whom 
have drug problems. Their programme includes supervision of 
basic education courses by correspondence from Victoria, relig- 
ious training, and development of work skills. 

Last November, twenty persons over the age of iS were 
involved with Youth in Action and were receiving Social Allow- 
ance in their own name. These youths were unemployable and were 
involved in a programme that would prepare them for future 
employment. 

There were also some 16 - IS year old youths involved with 
Youth in Action. Normally the Children's Aid Society would be 
responsible for these youths who were picked off the streets. 
It was recognized that this organization was effectively reaching 
the kids with the drug problems, and v/ith the advice of the 
Provincial Government an advisory committee comprising represen- 
tatives of the two Children's Aid Societies, the Special Place- 
ment's Section of the Provincial Child IVelfare Division, and 
this Department, was established. This committee's function was: 

(1) To ensure that the children in the care of Youth 
in Action receive adequate care and attention. 

(2) To provide consultation to Youth in Action in their 
work with the children and their families. 

(3) To approve payment of per diem costs which are pay- 
able directly by the Provincial Government to the 
Jesus People Army. 

A total of three meetings was held in October and November 
of 1971, in the presence of the Griggs'. Discussion focussed 
on the problems of each youth (16 - IS year old), and his progress 
in the programme. Any unusual circumstances were further looked 
into by the Children's Aid Society. No more than fourteen 16 - IS 
year olds were cared for in the month of October at three separate 
addresses . 

At the November committee meeting. Rev. Griggs advised that 
all the children vrere returning "home" for Christmas and would not 
likely be returning. As a result, their Social Assistance cases 
were closed in December and the Advisory Committee was disbanded. 

A recent check in the Units confirmed that there has been 
one re-applicaLion for jocial assistance by a previous member of 
the Group. 

Your Board submits the foregoing to Council for INFORMATION. 
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BUILDING AND PLANNING MATTERS 

CONSIDERATION 


1. City Hall Renovations: 
Second Floor Void 


At the meeting of Council on December 14, 1971, at which time 
they approved proceeding with Part II of the City Hall renovations 
a brief reference was made by the Architect, Mr. Ross Ritchie, to 
the possibility of filling in the void in the second floor east. 
There has been a suggestion that the matter should be reconsidered 
and the Architect has been asked to provide an estimate of all the 
additional costs that would be involved in such infill. 

The City Building Inspector reports that the estimate of $55,000 
provided by the Architect refers to the infill proper but does 
not include an additional amount to allow for dropped ceilings 
and flush mounted lighting. To allow for this additional work, 
the Architect advises that an amount of $18,000 is required. 
The total additional sum required is therefore $73,000. 

Your Board submits this matter to Council for CONSIDERATION. 
RECC)MMENDATIONS 


2 . No. 1 Firehall Replacement 

The Director of Planning and Civic Development reports as follows: 

"On August 10, 1971, City Council when considering a Board of 
Administration report, endorsed recommendations of the Fire 
Chief designating the West 150' of Lot D, Block 122, D.L. 196, 
as the site for the No. 1 Firehall (see attached plan) . 

The City was unable to come to an agreement with the owners 
of the property and on December 7, 1971, Council approved 
recommendations of the Supervisor of Property and Insurance, 
Corporation Counsel and Director of Planning and Civic 
Development that: 

(a) the Orientif property (Lots C and D, Block 122, D.L. 
196) be expropriated 

(b) the Director of Planning and Civic Development make 
application to amend CD-I (Comprehensive Development 
District) By-law #4393 to permit a firehall and 
refer the application directly to a Public Hearing. 

The application to amend CD-I By-law #4393 has been made. 
It should be noted that the application for amendment applies 
to the uses listed in Section 2A of By-law #4393 related to 
the CD-I area bounded by Gore, Pender, Jackson and Keefer, 
rather than the portion approved by City Council on August 10, 
1971, for the firehall site (West 150' of Lot D) . The purpose 
of this is to provide maximum flexibility in the location and 
design of the firehall. Lot C plus the West 17' of Lot D, 
together with the 38' pedestrian mall, has been investigated 
as an alternative. This alternative could economize on site 
requirements and the design could still incorporate a walkway 
through the two-block area. 


cont ' d 


The precise detailed requirements of the firehall have not as 
yet been established and neither the approved site (West 150' 
of Lot D) nor the alternative site (Lot C plus the West 17' 
of Lot D) may be acceptable in the final analysis. This will 
be the subject of a further report to Council. 

At its meeting on January 14, 1972, the Technical Planning 
Board RECOMMENDED that Section 2A of By-law #4393 be amended 
by adding the following use: 'a building or use essential 
in this district required by a public authority'. 

On January 21, 1972, the Vancouver City Planning Commission 
endorsed the recommendations of the Technical Planning Board." 

If our Board RECOMMENDS that the report of the Technical Planning Board 
and the Vancouver City Planning Commission be received and the matter 
oe referred for the consideration of Council at the next Public Hearing, 

(Copies of the plan are circulated to City Council for 
information) . 

Gas town/Chinatown Overall 
Studies: Staffing Matters 

The Director of Planning and Civic Development reports as follows: 
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Clause 2 continued 


n 


'a detailed report to Council, dated June 12, 1970, dealt with the 
above matters. The report made proposals for appropriate zoning 
policies, detailed design improvements, etc. The approved 
original estimated cost was $30,380. Expenditures to dated have 
been : 


Appropriation No. 

7323-413/423 1970 $ 8,043 

1971 13,357 $21,400 

To which is now added - 1972 Budget 8, 200 

Total estimated expenditures to Dec. 31, 1972 $ 29, 600 


Two temporary employees were authorized to assist in this work, 
their work has now been concluded and the appointments terminated. 
Authorization providing for employment on a part-time basis of 
approximately two days per week for a planning student undertaking 
studies at U.B.C. was also approved. 

Mr. Emil Guttman was so employed (as a Planning Assistant II, 
pay grade 17 $563 per month) commencing on June 7th, 1971 in the 
Beautif ication Section of the Planning Department. His work 
related to the Overall Gas town/chin a town Studies, and particularly 
to the residential content. Three basic studies establishing the 
sociological, physical and economic condition of the Gastown/ 
Chinatown areas have now been completed. Mr. Guttman in liaison 
with the Department of Social Planning/Community Development, it 
is proposed, will analyse the information already obtained in 
order to identify the options open in preparing a plan for the 
historic area so that alternative proposals and means of implement- 
ation can be recommended. 

A progress report on the status of the Overall Gastown/Chinatown 
Studies, Stage II, will be submitted to Council by mid-February, 
which will inform Council of the situation to date and as to 
further work and budget requirements. 

The Director of Planning and Civic Development RECOMMENDS that 
authority bo granted to employ Mr. Emil Guttman as a Planning 
Assistant II, pay grade 17 ($563 per month) on a two day per week 
basis between January 15th and May 1st, 1972 at a total cost of 
$900, in advance of the approval of the 1972 departmental budget." 

Your Board RECOMMENDS that the recommendation of the Director of 
Planning and Civic Development be endorsed. 

FOR COUNCIL ACTION SEE PAGE(S) ..i ^ 
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FINANCE MATTERS 


RECOMMENDATION 


1. Clerica]^S ervices _ - Hea lth Depa rtmen t 


A request has been received from the Medical Health Officer that a 
position be established to provide assistance to the Health 
Department Administrative Assistant in undertaking the following 
duties : 

1. Maintenance of time worked by part-time personnel, calculations 
of compensation and maintenance of records of over-time and 
compensating time of permanent staff. 


2. 
3. 


Preparation of claims for services recoverable through 
Medicare and assembly of supporting documents. 


Preparation of billings for services and supplies recoverable 
under Federal, Provincial, School Board, and other agency 
programs . 

4. Calculations of operating expenses at Mountainview Cemetery. 

5. Maintenance of petty cash and daily expenditure accounts. 

6. To provide assistance in preparation of the annual budget 
and control of monthly expenditures. 

7. Other related duties. 


The Admin is 
that the vo 
for recover 
two years . 
of Clerk II 
position at 
fringe bene 
machine wil 
estimated c 


trative Analyst has examined this request and noted 
lume and complexity of billings and the documentation 
able services has markedly increased over the past 

The Administrative Analyst recommends that a position 
I be established. The estimated annual cost of the 
the mid-range, 2nd half 1971 rate, is $7,392, plus 
fits estimated at $924. A desk, chair and adding 
1 be required for the incumbent of the position at an 
ost of $800. Salary to be provided in the 1972 budget, 


Report of the Acting Director of Personnel Services 


'I have reviewed the duties and responsibilities of the new position 
recommended by the Administrative Analyst and report as follows. 

The incumbent of this proposed position will be responsible for 
keeping records of time worked by part-time personnel and overtime 
and compensating time of permanent staff, preparing claims recover- 
able through Medicare, preparing billings for services and supplies 
recoverable under the various levels of government and private 
agency programs, calculating vehicle operating expenses at the 
Cemetery, maintaining petty cash and daily expenditure accounts, 
and providing assistance in the preparation of the annual budget 
and control of monthly expenditures. In addition, the incumbent 
will be responsible for supervising the medical and stationary 
stores control records, and maintaining proper inventory control. 
This person will report to and receive direction from the Admin- 
iMtrntivo AHsistnnl. 


Having compiU e<l iiiLernal rolat ions iind the i)e»neriii level of 
responsibility involved in this clerical function, 1 recommend 
that this proposed position be classified as Clerk III, Pay 
Grade 17 ($563 - 673), 1971 2nd half rates, when approved. I 
will conduct a further review of this position in six months. 


Continued 
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Clause No. 1 (cont'd.) 


SUMMARY 


One New Position 


Incumbent 


Proposed Classification 

Clerk III 

P.G. 17 ($563-673) 


When approved 


Effective Date 


1971 2nd half rates 


Summary 

"The Administrative Analyst Recommends that: 

(i) A Clerk III position be established at an estimated annual 
cost of $8,316 and that furniture and office equipment be 
provided at an estimated cost of $800; 

(ii) Ihe costs for the recommended position as noted above be 
included in the 1972 expenditure estimates and that 
authority be granted to expend any necessary funds prior 
to the approval of the budget; 

(iii) The Director of Personnel Services (Acting) recommendation 
be approved. 

NOTE ; This report has been discussed with the Business Manager 
of the Municipal & Regional Employees' Union who concurs 
herein . 


Your Board RECOMMEND that the above recommendations be approved. 


CONSIDERATION 

2. Request from Pacific National Exhibition re Approval for 

Capital Expenditure - Renovation of Administration Building 
and Forum 

Your Board has received the following report from the Director 
of Finance: 

"A communication has been received from the PNE requesting Council 
approval of an expenditure of $100,000 for the initial stage of a 
planned total renovation of the Administration Building and $72,000 
for renovation of the Forum. Council's approval is necessary for PNE 
capital expenditures. The initial stage for the Administration 
Building includes heating, lighting and air conditioning requirements 
for the entire building as well as including provision for a night 
depository installation as part of their money handling facilities. 

The General Manager of the PNE further states that 'The work is 
necessary to give additional centralized office space required for 
efficient implementation of the new staff organization recently 
approved by our Board of Directors. Also, a consideration is that 
our present heating system will require extensive repairs if it is 
not replaced and present electrical capacity of the building is 
inadequate for today's needs. We are asking that approval be granted 
as soon as possible so that the work may be completed well before 
the 1972 exhibition.' The Forum renovation includes heating of the 
building, and a dividing wall between the ice arena and the north 
end exhibit area. 


Continued 
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Clause No. 2 ( continued ) 

The General Manager states that the necessary funds will be 
generated from their operations. 

The regular report to Council on the 1971 operations of the 
PNE will not be forthcoming for some weeks but preliminary figures 
indicate that the PNE had a satisfactory year. The balance of the 
PNE 1972 capital budget should also be forthcoming shortly and we 
expect to present it to Council in one report (except for the 
preliminary requests totalling $172,000 above) rather than piecemeal 
as happened last year. 

For Council's CONSIDERATION 

The PNE's request for approval of the $172,000 expenditure on 
stage one renovations of the Administration Building, plus renovations 
to the Forum, the funds to be generated from the operations of the 
PNE. " 

Your Board submits the report of the Director of Finance for 
Counc il • s CONSIDERATION . 


FOR COUNCIL ACTION SEE PAGE(S) t. 
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BOARD OF ADMINISTRATION 

PROPERTY MATTERS 
JANUARY 28, 1972 

RECOMMENDATION 


1 . Assignment of Sub-lease of Water 

Lot-Gore Avenue Street End 


The Supervisor of Property and Insurance reports as follows: 

"The waterlot fronting Gore Avenue Street Ehd is leased to the City 
from the National Harbours Board and sub- leased by assignment to 
Canadian National Railways Limited for a period of 10 years from 
January Ist, 1963. 

The Canadian National Railways have recently sold their interest in the 
water lot as well as the structures situated thereon to Babcock Fish- 
eries Limited, and they have requested consent to an assignment of the 
Sub- lease from the Canadian National Railways to Babcock Fisheries Ltd. 

RECOMMINDED that consent be given to an assignment of the sub-lease ol 
the waterlot fronting Qore Avenue Street End from the Canadian National 
Railways Limited to Babcock Fisheries Limited, subject to the approval 
ol the National Harbours Board as head lessor, the documents of assign- 
ment to be satisfactory to the Corporation Covinsel. 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property and 
Insurance be adopted. 


2. Acquii-ition for Park Site No. 7 
1130 Cotnox Street 


The Supervisor ol Property and Insurance reports as follows: 

"The East ^ of Lot Block 23, D.L.185, known as II36 Comox Street has 
been offered for sale to the City by the owner. This property forms 
part of Park Site #7, vrtiich is listed under Table II of Park Sites 
Purchases Program 1971-75, confirmed by City Council on December l5th, 
1970. 

These premises comprise a ^ storey frame dwelling with a main floor 
area of approximately 1,200 square feet, erected in 1905 on a lot 33' 
by 131 zoned RM-li. The dwelling contains 11 rooms, divided into 7 
rental units, 9 plumbing fixtures, has a patent shingle rool, wood 
siding exterior, a concrete foundation, full basement and is heated 
by an automatic oil-fired furnace. This dwelling is in good condition 
for age and type. The owner occupies a three-rt>om suite on the main 
floor with the remaining units being rented on a month-to-month basis. 

Following negotiations with the owner, she has agreed to sell for the 
sum of $U1|,000.00 including furnishings and equipment, as ol January 
31st, 1972, subject to the owner retaining rent-free possession of 
these premises until March 31st, 1972. This price is considered to be 
fair and equitable. The Superintendent ol Parks and Public Recreation 
concxirs in the purchase of this property. 


( (jonlitiUGil ) 
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RECOMMENDED that the Supervisor ol Property and Insurance be authorized 
to acquire the above property for the sum oi 000.00 on the fore- 
going basis, chargeable to Code #Ul89/- Park Board Clearing Account." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property and 
Insurance be adopted. 


3. New Lease - 1^77 - 1 58l West l|.th Avenue 


The Supervisor of Property and Insurance reports as follows: 

"In 1952 the City purchased Lots 33 - 36, Block 2^0, 
D.L. 326 in connection with the construction of Granville 
Street Bridge. 

The property consists of a laind area of approximately 11,206 
square feet, zoned light industrial, and the building is a 
2-storey concrete, hollow block structure with a ground floor 
area of 5,154 square feet and a second floor office area of 
1,170 square feet. The building has been in use as a hand 
laundry and the most recent tenaint. Court CleaLoers Limited, 
ceased business due to insolvency. The Law Department sub- 
sequently distrained the lessees goods and chattels on September 
30th, 1971. Said goods were auctioned on October 14th, 1971 
and the City realized all outstanding debts. 

Application is now received from Nu-National Car Care Limited, 
3610 Main Street, to lease the main floor portion of the build- 
ing with parking aind loading areas for a 5-year period, 
commencing February 1st, 1972 with an option to renew for a 
further 5 years. The Director of Planning & Civic Development 
concurs with this lease term. 


Negotiations with this prospective tenant have been completed 
on the foregoing basis : 


Term of Lease - a five year period commencing February 1st, 

1972 with option to renew for a further 5 
years, subject to a review of the rent at 5 
year intervals. 

Area of Lease - the complete ground floor area and surround- 
ing outside areei; except for two parking spaces 
to be reserved for use by future occupants of 
the second floor area. 

Rent - flat rate $525.00 per month, lessee to be 

responsible for all utilities. 

Security Deposit -$l . 575.00. representing the last 3 months' 

rental . 

Maintenance - City to be resjx>nsiblr for exterior and 

structural maintenance, mechanical repairs 
to the heating and plumbing systems. Existing 
electrical service and wiring to be in good 
working order at time of occupancy. 


Board of Administration, January 28, 1972 


(PROPERTY MATTERS - 3) 


Clause No. 3 (Continued) 


Lessee to be responsible for day to day care and maintenance of 
heating and plumbing systems; all repair, maintenance, alterations, 
or additions to the electrical systems from time of occupancy; all 
repair, maintenaunce , alterations or additions to the interior of 
the leased area except as noted under the City's responsibilities. 
All alterations or additions to be subject to prior approval by 
the City, 

RECOMMENDED that the premises known as 1577 West 4th Avenue be leased 
to Nu-National Car Care Limited on the foregoing terms aoid con- 
ditions, subject to the agreement being to the satisfaction of 
Corporation Counsel and the Supervisor of Property and Insuraince," 


Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 


FOR COUNCIL ACTION SEE PAGE(S) .1. 


REPORT TO COUNCIL 


S TANDING COMMITTEE ON FINANC E 
JANUARY 25, 1972 


The Standing Committee of Council on Finance met on Tuesday, 
January 25th, 1972, in the Council Chamber, City Hall at approximately 
4:50 p.m. 

P RESENT : Alderman Adams (Chairman) 

Aldermen Bird, Broome, Calder, Hardwick, 
Linnell, Phillips, Rankin, Sweeney and Wilson 

ABSENT: His Worship the Mayor 

C LERK TO THE COMMITTEE : R. Henry 

CHURCHES - PROPOSED PAYMENT OF GENERAL PURPOSE TAXES 


At a meeting of the Finance Committee on November 25th, 1971 
the following recommendation was submitted to Council: 

"RECOMMENDED that an application be made for an 

amendment to the Vancouver City Charter, Section 396, 

wliereby Churches will be required to pay General 
Purpose Taxes." 

Council, on December 7th, 1971, when considering the recommendation 

noted a number of letters from several church groups requesting 

a deferment of a decision to apply for a Charter Amendment on the 
matter. Council then referred the subject back to the Committee 

for further consideration and proposed that delegations be heard 
by the Finance Committee. 

RECOMMENDED 

THAT no further action be taken in regard to 
taxation of churches. 

The Committee adjourned at approximately 5:05 p.m. 


FOR COUNCIL ACTION SEE PAGE(S).^ 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


January 20, 1972 


A meeting of the Standing Committee of Council on Planning and 
Development was held on Thursday, January 20, 1972, at approximately 
11:15 a.m., in #1 Committee Room, third floor. City Hall. 


PRESENT : 


Alderman Bird (Chairman) 

Aldermen Calder, Hardwick, Linnell, 

Phillips, Sweeney and Wilson, 


ABSENT; 


CLERK 


His Worship the Mayor 
Alderman Adams 
Alderman Broome 

M. James 



The following action of the Committee is submitted to Council 
for information. 


INFORMATION 

1. "Downtown for People" 

The Chairman of the Vancouver City Planning Commission had advised 
your Chairman of the availability of the film "Downtown for People" and 
suggested this Committee, members of the Vancouver City Planning 
Commission and the Park Board view the film at a convenient time. 
Arrangements were made by your Chairman for the viewing of the film 
this day. 

After viewing the film, the meeting adjourned at approximately 
12:00 noon. 


* * * * * 

FOR COUNCIL ACTIOM SEE ?AG£(S}.../£... 
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STANDING COMMITTEE OF COUNCIL ON HEALTH AND WELFARE 

JANUARY 20, 1972 


A meeting of the Standing Committee of Council on Health and 
Welfare was held in the No. 1 Committee Room, City Hall, on 
Thursday, January 20, 1972 at approximately 9:30 a.m. 


PRESENT: 


Alderman Linnell (Chairman) 
Aldermen Bird, Calder, Hardwick, Phillips 
Rankin, Sweeney, Wilson 


ABSENT: 


His Worship the Mayor (On Civic Business) 
Alderman Adams 

Alderman Broomo (On Civic Business) 


CLERK TO THE 
COMMITTEE: 


D. Scott 


Adoption of Minutes 

The Minutes of the meeting held December 23, 1971 were adopted as 
amended by Council on January 5, 19 72. 


The following recommendations of the Committee are submitted 
to Council: 

RECOMMENDATIONS 

1 . Local Area Information Centres 

The Board of Administration, under date of November 1, 1971, 
submitted for the Committef>'s consi Lderation , a report of the 
Director of Social Planning/Community Development respecting Local 
Area Information Centres. 

Mr. Egan, Director of Social Planning/Community Development 
reviewed the report and Mrs. J. Bohanec, Co-ordinator of Local 
Area Services, discussed the functions and activity at these centres. 
Mr. Egan advised that there are two ways of developing these centres: 
that is, continue to use volunteer helpers on a moderate budget at 
the grass roots level, or develop the centres on a more sophisticated 
basis with a paid staff. He stated that some of the centres which 
are not being used to any great extent would be phased out and 
consideration would be given to placing some of them in more strategic 
locations as it was noted that those located in shopping areas were 
being utilized more fully. 

The Committee discussed the proposal of a new Information 
Centre in the West End and Commissioner Sutton Brown advised that the 
Administrative Analyst will be reporting to the Board of Administration 
on a Local Area Office for health, welfare and probation services in 
the West End. It was 

RECOMMENDED 

(a) THAT the idea of Local Area Information Centres, as presently 
set up, be supported subject to budget approval and that the 
Director of Social Planning/Community Development be requested 
to report further on some of the ideas that have emerged from 
this meeting today. 

(b) THAT the report of the Board of Administration on a Local 
Area Office in the West End, which is currently being 
prepared by the Administrative Analyst, be examined by 
this Committee simultaneously with the report of the 
Director of Social Planning/Community Development requested 
in (a) above. 


STANDING COMMITTEE ON HEALTH AND WELFARE 
JANUARY 20, 197 2 
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2. Recreational Policies : Park Board 

When considering a Board of Administration report dated 
November 19, 1971 on Purchase of Outside Services - Youth Worker 
for Bobolink Park, Council on November 23rd passed the following 
motion: 

"THAT Clause 2 of the report of the Board of 
Administration (Social Service and Health matters) , 
dated November 19, 1971, be approved. 

FURTHER THAT an arrangement be made for the Director 
of Social Planning/Community Development and 
representatives of the Recreational Division of the 
Park Board to meet with the Standing Committee on 
Health and Welfare to consider policy matters in the 
recreational field." 

Commissioner J. E. Malkin and Commissioner Mrs. H. D. Boyce 
appeared as delegations on behalf of the Park Board and together 
with the following, discussed their recreational programmes and 
the problems they are encountering with dissident youth in several 
of the areas where Community Centres are located: 

Mr. Marshall Smith, Director of Recreation 

Mr. Don Wilson, Vice President, Dunbar Community Centre 

Mr. Archie Rodgers, President, Killarney Community Centre 

The delegations stressed the need for more qualified, well 
trained instructors and more money in their budget. Mr. Malkin 
presented a list of proposed supplemental recreational programmes, 
the cost of which was estimated to be $90,000 ($15,000 each for 
six Community Centres). 

An invitation was extended to the Members of Council and 
senior staff to accompany the Park Board on a tour of the Community 
Centres on Wednesday, February 2nd, commencing at 4:15 p.m. at the 
City Hall and returning to City Hall at approximately 10:00 p.m. 

The Director of Social Planning/Community Development, in 
speaking to the matter, stated his Department had encouraged the 
Park Board to deal with problems that occurred around the Community 
Centres and suggested that Board investigate the recreational needs 
in areas such as Skid Road. 

Because of the social problems that are occurring in and around 
some of the Community Centres, it was 

RECOMMENDED 

THAT the Director of Social Planning/Community Development 
co-ordinate a report of the Recreation Department of the Park Board, 
the Police Department, the School Board and the Department of Social 
Planning/Community Development on how best to handle the low percentage 
of serious youth problems. 

The Committee agreed to continue discussion on the matter at a 
subsequent meeting when the foregoing i eport is received. 


The meeting adjourned at approximately 11:20 a.m. 


FOR COUNCIL ACTION SEE PAGE(S) £ 


CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 


A Regular meeting of the Council of the City of Vancouver 
was held on Tuesday, February 8, 1972, in the Council Chamber, 
at approximately 9:30 a.m. 

PRESENT: His Worship the Mayor 

Aldermen Bird, Broome, Calder (10:50 

a.m.), Hardwick, Linnell, Phillips, 
Rankin, Sweeney and Wilson. 

ABSENT: Alderman Adams (Leave of Absence) . 

CLERK TO THE COUNCIL : R . Thompson . 

PRAYER 

The proceedings in the Council Chamber were opened with 
prayer . 

ACKNOWLEDGMENT 

His Worship the Mayor acknowledged the presence in the 
Council Chamber of students from Eric Hamber Secondary School, 
under the direction of Mrs. Cannon. 

'IN CAMERA' MEETING 

The Council agreed to an 'In Camera' meeting later this day. 

ADOPTION OF MINUTES 

MOVED by Alderman Sweeney, 
SECONDED by Alderman Linnell, 

THAT the Minutes of the Regular Council meeting (including 'In 
Camera'), dated February 1, 1972, be adopted. 

- CARRIED. 

COMMITTEE OF THE WHOLE 

MOVED by Alderman Linnell, 
SECONDED by Alderman Bird, 

THAT the Council resolve itself into Committee of the Whole, 
His Worship the Mayor in the Chair. 

- CARRIED. 

REPORT REFERENCE AND UNFINISHED BUSINESS 

1 . 1972 Assessment Roll 

Pursuant to previous instruction from Council, the Assessment 
Commissioner appeared, and reviewed his report, contained in 
the Board of Administration report, under date of January 21, 1972, 
'1972 Assessment Roll'; and commented on the effect of the 10% 
assessment increase restriction on the assessment roll for school 
purposes, referred to in the Board of Administration report of 
May 3, 1971. 

(continued) 
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1972 Assessment Roll (continued) 

MOVED by Alderman Phillips, 

THAT the Council appeal again to the Provincial government 
to eliminate the 10% limitation on assessments for school pur- 
poses, in respect of industrial, commercial, apartment, vacant, 
and residential lands which have been rozoned, and the Board of 
Administration be requested to prepare, for Council's information, 
a report similar to the Board report dated May 3, 1971, being a 
statement of the effect of government action in this matter. 

FURTHER, THAT the U.B.C.M. be so informed, as V\-ell as its 
various member municipalities. 

- CARRIED. 


AMENDED 

SEE PAGE.. 


2. City Hall Renovations: 
Second Floor Void 

The Architect with respect to City Hall renovations appeared 
in ej^lanation of the Board of Administration report (Building 
and Planning Matters), dated January 28, 1972, as follows: 

"At the meeting of Council on December 14, 1971, at which 
time they approved proceeding with Part II of the City 
Hall renovations, a brief reference was made by the 
Architect, Mr. Ross Ritchie, to the possibility of filling 
in the void in the second floor east. There has been a 
suggestion that the matter should be reconsidered and the 
Architect has been asked to provide an estimate of all the 
additional costs that would be involved in such infill. 

The City Building Inspector reports that the estimate of 
$55,000 provided by the Architect refers to the infill 
proper but does not include an additional amount to allow 
for dropped ceilings and flush mounted lighting. To allow 
for this additional work, the Architect advises that an 
amount of $18,000 is required. The total additional sum 
required is therefore $73,000." 

MOVED by Alderman Rankin, 

THAT approval be given to this additional work, set out in 
the foregoing Board of Administration report, the additional 
estimated cost being $73,000. 

- CARRIED. 

3. 38 Acres: Jericho 
(Locarno Area) 

Alderman Wilson reported that a Motion will be introduced 
in the House today, in Victoria, with respect to the Provincial 
government purchasing from the P'edera] government a 38-acre 
area of land, and road allowance, in the Locarno area; and 
proposed a motion of support be forwarded. 


(continued) 
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REPORT REFERENCE AND UNFINISHED BUSINESS (continued ) 

38 Acres: Jericho 
(locarno Area) - continued 

MOVED by Alderman Wilson, 

THAT the Vancouver City Council strongly supports the motion 
proposed by the Hon. Grace McCarthy, seconded by Dr. Pat McGeer, 
whereby the Provincial government will make an offer to the Dominion 
government to purchase the 38 acres and proposed road allowance 
retained by the Federal government in Locarno area; this property 
to be added to land now used for park and recreation . 

FURTHER, THAT the Premier be complimented for this proposed 
government action. 

- CARRIED. 


COMMUNICATIONS OR PETITIONS 

1. B. C. Hydro - Recent 
Power Difficulty 

MOVED by Alderman Bird, 

THAT the communication from the Chairman of British Columbia 
Hydro and Power Authority, expressing appreciation for co-operation 
received during the recent power difficulty, be received for 
information . 

- CARRIED. 

2 . Indigent Burials 

It was agreed to defer consideration of this communication, 
pending the hearing of a delegation later this day. 

3. Attendance: Urban Transportation 
Meeting, C.F.M.M. 

MOVED by Alderman Sweeney, 

THAT, pursuant to the request from the Chairman of the Urban 
Transportation Committee, C.F.M.M., Aid. Wilson be authorized to 
attend a meeting of that Committee in Ottawa, on February 18, 1972. 

- CARRIED. 

4. Third Crossing of 
Burrard Inlet 

The Council noted the request from the Chairman, Citizens 
Co-ordinating Committee for Public Transit, to appear as a delegation 
during consideration of the Third Crossing of Burrard Inlet. 

MOVED by Alderman Broome, 

THAT this request be received. 


- CARRIED. 


Regular Council, February 8, 1972 


43 

4 


MOVED by Alderman Rankin, 

THAT the order of the Agenda of Council be varied, to 
consider at this time the two Motions respecting the Third Crossing. 


At the last Council meeting held. Alderman Rankin submitted 
a Notice of Motion, and today requested permission be granted to 
change the motion. Permission was granted, and the motion, there- 
fore, now appears as follows: 

MOVED by Alderman Rankin, 

THAT WHEREAS there has been considerable debate and discussion 
on the question of a Third Crossing; 

AND WHEREAS Mr. Rathie , Chairman of the Harbours Board and 
Coordinator for the Third Crossing, has proposed that a plebiscite 
be held on this issue; 

THEREFORE BE IT RESOLVED THAT the City Council hold a plebiscite 
and an evening meeting be held to discuss the form of the plebiscite 
using the following guide lines; 


- CARRIED BY 
THE REQUIRED MAJORITY. 


MOTIONS 


1. 


Third Crossing (Plebiscite) 


1. 


that the plebiscite be held in each member municipality 
of the Greater Vancouver Regional District, and 


2. 


that all citizens, 19 years of age or over, be eligible 
to vote . 


- LOST 


MOVED by Alderman Linnell, 

THAT the foregoing motion by Alderman Rankin be tabled. 


- LOST 


The motion of Alderman Rankin was put, and a recorded vote was 
requested. Therefore, the record is as follows: 


FOR THE MOTION 


AGAINST THE MOTION 


Alderman Rankin 
Alderman Phillips 
Alderman Hardwick 


His Worship the Mayor 


Alderman Linnell 
Alderman Broome 
Alderman Sweeney 
Alderman Wilson 
Alderman Bird 


The motion was declared 


Lost. 
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MOTIONS (continued) 

2 . Third Crossing (Information Meeting) 

At the last Council meeting. Alderman Hardwick submitted a 
Notice of Motion, and today requested permission be granted to 
change the motion. Permission was granted, and the motion, 
therefore, now appears as follows: 

MOVED by Alderman Hardwick, 

THAT Council hold an evening public meeting at which sub- 
stantive information on the question of the Third Crossing of 
Burrard Inlet be presented by both the National Harbours Board 
consultants and spokesmen for professional planning and engineering 
groups who have professional views on the project as presently 
conceived . 

- CARRIED. 

MOVED by Alderman Wilson, 

THAT the foregoing motion of Alderman Hardwick be referred to 
the next meeting of the Standing Committee on Transportation. 

- LOST. 

The motion of Alderman Hardwick was put, and a recorded vote re- 
quested. The record, therefore, is as follows: 


FOR THE MOTION 


AGAINST THE MOTION 


Alderman Phillips 
Alderman Calder 
Alderman Hardwick 
Alderman Rankin 
Alderman Linnell 
Alderman Broome 


Alderman Bird 
Alderman Sweeney 
Alderman Wilson 
His Worship the Mayor. 


The motion was declared 


Carried. 


At approximately 11:00 a.m., a short recess was observed, 
followed by an 'In Camera' meeting. The Council reconvened, in 
open session, at approximately 11:30 a.m.; His Worship the Mayor 
in the Chair and the same members present. 
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CqyiMUN I CATIONS OR PETITIONS (cont'd) 

5. Laid Off Employees: 
Engineering Department 
(Union) 

MOVED by Alderman Bird, 

THAT the communication, dated February 8, 1972, from the 
Secretary of the Vancouver Civic Employees Union, withdrawing 
their request to appear before Council later this day on the 
subject of laid off outside employees of the Engineering Dept., be 
received for information. 

- CARRIED. 

6. License Fee 
re Hotels 

Alderman Broome filed with Council a letter, under date of 
February 2, 1972, received from the Minister of Municipal Affairs, 
expressing appreciation for a letter from the Deputy Mayor, 
Alderman Broome, commenting on the Brief submitted to the Minister 
by the B. C. Hotels Association on the license fee question. 

MOVED by Alderman Broome, 

THAT this communication be received. 

- CARRIED. 


BOARD OF ADMINISTRATION AND OTHER REPORTS 

A. Board of Administration 

General Report, February 4, 1972 

Works and Utility Matters 

MOVED by Alderman Linnell, 

THAT the report of the Board of Aciministration (Works and 
Utility Matters), dated February 4, 1972, be adopted. 

- CARRIED. 

Social Service and 
Health Matters 


MOVED by Alderman Bird, 

THAT the report of the Board of Administration (Social Service 
and Health Matters), dated February 4, 1972, be adopted. 


- CARRIED. 
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Board of Administration 

General Report, February 4, 1972 

Building and Planning Matters 

It was agreed to defer consideration of the following 
Clauses until later this day, when appropriate officials will be 
present : 

Clause 2 : Fire Exits - Medieval Inn - 
52 Powell Street; 

Clause 8: Rezoning : S/S of Franklin Street 
between Kaslo and Renfrew Streets 
(Mr. L. G. Dirassar) . 

Rezoning: N/S of East 16th Avenue 
between Watson and Sophia Streets 

(Lentia Enterprises Ltd.) 

(Clause 3) 

MOVED by Alderman Broome, 

THAT this Clause of the Board of Administration report 
(Building and Planning Matters), dated February 4, 1972, be 
adopted. 

- CARRIED. 

MOVED by Alderman Wilson, 

THAT the Director of Planning be requested to report on the 
advisability of rezoning the south side of 16th Avenue, between 
Watson and Sophia Streets. 

- CARRIED. 


It was agreed to defer consideration of the following Clauses, 
pending hearing of delegations, as requested: 

Clause 4: Rezoning: S/S of West 13th Avenue 
between Laurel and Oak Streets 
(Allan S . Taylor) ; 

Clause 10: Rezoning: N/W Corner of Victoria 

Drive and 2nd Avenue (c. H. Taboury) . 


Balance of Building and 
Planning Matters 

MOVED by Alderman Broome, 

THAT Clauses 1, 5, 6, 7 and 9 of the Board of Adminis- 
tration report (Building and Planning Matters), dated February 4, 
1972, be adopted; and Clause 11 be received for information. 


- CARRIED. 
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Board of Administration 

General Report, February 4, 1972 (cont'd) 

Finance Matters 

Federation of Russian 
Canadians - Grant 
(Clause 6) 

In respect of this Clause, Council agreed to a delegation, 
as requested, but to be received by the Finance Committee when 
such grants are under consideration. 

Appointment of Special 
Committees - 1972 
(Clause 7) 

The Board of Administration submitted a group of Special 
Committees appointed in 1971, for Council consideration in respect 
of reappointment for 1972 . 

MOVED by Alderman Broome, 

THAT the Special Committees set out in this clause be re- 
appointed. 

- CARRIED BY THE 

REQUIRED MAJORITY. 

Balance of Finance Matters 

MOVED by Alderman Broome , 

THAT Clauses 1 to 5, of the Board of Administration report 
(Finance Matters), dated February 4, 1972, be adopted. 

- CARRIED. 

B. Personnel Matters, 
Regular Report, 
January 28, 1972 

MOVED by Alderman Bird, 

THAT the Board of Administration report (Personnel Matters), 
dated January 28, 1972, be adopted. 

- CARRIED. 

C . Property Matters 

MOVED by Alderman Hardwick, 

THAT the report of the Board of Administration (Property 
Matters), dated February 4, 1972, be adopted. 


- CARRIED. 
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D. Proposed Beautif ication 
West Broadway 

The Board of Administration, under date of February 4, 1972, 
reported as follows: 


"Your Board submits the report of the Director of Planning & Civic 
Dcivelopment and the City Engineer dated January 21, 1972 respecting 
the proposed beautif ication of the 2600 to 3200 blocks West Broadway. 

On Jvily 28, 1970 Council adopted tlie recommendation of a report" of 
July 24, 1970 that: 

Council authorize the Director of Planning to proceed with 
feasibility studies for West Broadway, in conjunction with 
the area's owners and merchants, and to report back to Council 
on the nature of the project, including the use of Consultants 
for further detailed studies, maintenance and operating costs 
and proposed cost sharing. 

The feasibility studios wore completed in the summer of 1971 and pre- 
sented to the West Broadv/ay Merchants and Ov/nors Conunittee. The 
Committee has now obtained adequate^ support: for the project to procee 
and have reconunended a Design Consultant. 

The Director of Planning & Civic Dnvolopment and the City Engineer 
therefore recommend that: 

(1) Council authorize commonceiiumt of tlio design stage of the 
West Broadway beautif ication urogram and agree to provide 
$5,000 as fifty per cent of the consultants' fees according 
to the established policy; 

(2) Council concur with the selection of Mr. A. W. Parker as 
Design Consultant for the West Broadway Beautif ication 
Project; 

(3) Council accept the Terms of Reference as set out in Appendix 2 

(4) Following completion of the design stage, the Director of 
Planning & Civic Development and the City Engineer report 
further on the project; the report to include details of 
capital costs, cost sharing, maintenance and operating costs. 

Your Board 

RECOMI-IENDS that the report of the Director of Planning & Civic 
Development and the City Engineer be adopted. " 


MOVED by Alderman Broome, 

THAT the recommendation of the Board of Administration, con- 
tained in the foregoing report, be adopted. 


- CARRIED. 
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E. Grain Elevator: 

2700 Block Wall Street 

MOVED by Alderman Bird, 

THAT the following communication from Alderman Broome, dated 
January 31, 1972, with respect to Grain Elevator, 2700 block Wall St., 
submitted on behalf of the Special Committee, be received: 

"I am pleased to advise in regard to the above, Mr. W. G. 
Rathie, Resident Member of the National Harbours Board, 
has advised me that tenders were called to demolish the 
Grain Elevator. I understand that a contract in the 
amount of $162,000 has been awarded and demolition should 
commence shortly. 

I recommend that this Subcommittee be now discharged." 

- CARRIED. 


MOVED by Alderman Hardwick, 

THAT the Director of Planning report back to Council on 
the matter of 'use' for this site. 

- CARRIED. 

F. Fire Defences - 
Burrard Inlet 

MOVED by Alderman Bird, 

THAT the following report, dated January 31, 1972, by 
Alderman Broome, on behalf of the Special Committee re Fire De- 
fences - Burrard Inlet, be received: 

" Following a resolution of Council of January 
11th as Deputy Mayor I delegated the following to meet 
with the Chairman of the Vancouver Port Authority on the 
above-mentioned matter: 

Deputy Mayor (Alderman Broome) 
Alderman Bird 
Alderman Phillips 
Commissioner Ryan 

A meeting was held with Mr. W.G. Rathie in 
the office of the Port Authority, #2512, Board of Trade 
Tower on Friday, January 28th, 1972 at 11:15 a.m. 

Mr. Rathie informed us that a subsidy to the 
Fire Boat could be justified when the City did not receive 
taxes on National Harbours Board property. However now 
that the National Harbours Board are paying full taxes, 
the subsidy could not be justified. 

It was pointed out that the N.H.B. were not 
paying full taxes on piers resting on piles which were, 
in fact, constituting a fire hazard. He pointed out that 
it is the present policy to remove these piers as quickly 
as possible and to add further permanent piers as may be 
required . 

(continued) 
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BOARD OF ADMINISTRATION AND OTtlER REPORTS (cont'd) 


Fire Defences - 
Burrard Inlet (cont'd) 

Mr. Rathie agreed that the oresent payment 
for accommodation on National Harbours Board property 
for the Fire Boat and Staff was not justified and that this 
would be reduced to a nominal rental figure, " 


- CARRIED. 

G . Laid Off Civic Employees 

Pursuant to Council's instruction, the Board of Administration, 
under date of February 7, 1972, submitted the following report: 

'On February 1, 1972 Council carried the following motion: 

"That the Union be requested to make available to the City 
Enf^inccr, a list of jobs which coi.;ld be cairied out now, 
for stud_v, with a view to employing forthwith as many laid 
off men as possible, within the budr^et, and the City 
Engineer be requested to report to the next meeting of 
Council" . 

The City Engineer roporr.s as follows: 

"I.AY OFF EXFnVIENC]' 

The City of Vancouver periodically lays off outside worliers 
througViCMit the year as work load fluctuates. Usually, large nurnDers of 
eiiiploycos are not invoJ.vcd. Occasionally, temiKiraiy 1 a>' offs occur 
invulvuig larger n'lmbers of (■■Tiiployees . This is usually due to fr<">st 
conditions which preclude certain works being carried out. When winters 
are inild and tliere is little snow, most crews work throughout the winter 
since temperatures are not severe. Iflicn snow occurs these crews are used 
in snow clearing. Tlnjs, it is usually possible to keep the crews working 
all winter. The main exception occurs w1ien there is frost for a prolonged 
period and no snow, as is the case at present. The last occurrence of 
such conditions \cas two years ago when about 100 men were laid off. 

Other municipalities are faced with the same problem, and Ir.y 
offs ai'c nov7 in force in North Vancouver District, North Vancouver Ciiy, 
New Westminster and Surrey. 

1 972 LAY OFFS 

On Friday, January 2V> , 1972 the Union was notified that a 
Ker.'povacy lay off would bo necessary on Monday, January 31st. At that 
time ii: was estimated that about 200 employees might be involved but that 
this could not be established deflnitc'Jy until after the week end. 

On Monday, January 3?.sc, 162 men were laid off. Of these, about 
30 proved to be ill and still on payroll. Accordingly, the actual number 
laid off on Monday was 13^t. 

On Tuesday, February 1st, this liad been reduced to 109. Tn 
addition, arrangc:nont s 'nad been made on Monday afternoon with Canada 
M;.npower to permit use of laid off employees on local initiatives proj2cts. 
It was expecteo tliat some 'lO emjiloyees could be employed in the Park Board's 
initiative project. This was reported to Council. 

By Friday, February ''itli, the number laid off had been reduced to 
''48. This was possll>lo because 10 additional cmployoos were taken on the 
Park Boaid's initiative piuject, 6 oiiiployee.' went on Sanitation crews and 
another 6 ■M:;jjlo\ees were tMnploycxl in a sewer initiative project. Tb.o 
remaiirlng dii forence was accounted for hy increasing crews for normal work. 
On Monday, I'cbruary 7th, the number of employees laid off was ''48. 


(continued) 


Regular Council, February 8, 1972 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Laid Off Civic Employees 
(continued) 

During the last weekend, temperatures have risen appreciably and 
it is possible to cai-ry out certai.ii works which could not be carried cut 
last v.'cck, includinf^ works on road shoulders, some concrete work, 
particularly forming',, and increased work on bulkheads. Of the remaining 
Ali empioyers laid oTf, 33 have been inslructod to report for work on 
February 8tli. 15 probationary employees remain laid off. 50 men rcr.ain 
employed with the Park Board and if is expected that this will continue 
fror.i one to two addlLioual v.eeks. Since Ihc most senior men wore r.iven 
these jo!)S as thoy became available, it will now be necessary to exchange 
cf>rtairi of these with less senior men so that the more senior men can 
report bark to their oricinal jobs. 

It should be noted that the above numbers of men laid off are 
out of a total of 275 outside employees in the Streets Branch and 
approximately 1,000 outside employees in the Engineering Department. 

In a letter to the City Clerk on February 4th, 1972, the Union 
states that the Engineering Department exerted 'undue resistance to 
resolving this issue'. The above history clearly illustrates that this 
is not true and that every effort was made to keep the men usefully 
employed. 

UNION LIST OF JOBS 

On February 1st the Union provi_ded the Engineering Department 
with a list of 'work needed' which had been referred to by the delegation 
to Council (see attached list). The locations listed were visited and 
defects were corrected as were other similar defects throughout the City. 
This was accomplished with the employees wtio had not been laid off. None 
of the defects on the list were found to be hazardous, and some had 
already been corrected previous to receipt of the list. 

It will be noted that a large number of the defects on the list 
are potholes. Under frost conditions soil becomes frozen to a depth of a 
foot or so. l-Zhen this occurs it is virtually impossible to repair these 
potholes permanently, since the fill material consisting of aggregate or 
cold-mix asphalt concrete will not stay in the pothole and is thro^m out 
very soon after being placed. This is a wasteful procedure and is reserved 
only for potholes which could be hazardous to the public. For these, it 
is necessary to keep filling them even though the repair is extremely 
temporary. None of the potholes listed in the Union list were in this category. 

The Engineering Department maintains an inventory of street conditions 
as shown in the attached streets inventory field card. Late in the fall this 
inventory is up-dated by street surveys, thus, the Department is aware of 
defects on the streets except for those formed very recently and even these 
are added to the inventory as complaints are received or as field crews find 
thorn. Maintenance work to correct these defects is planned in such a way 
that men can be employed throughout the winter. Accordingly, the lay off 
occurred not because of poor planning or lack of knowledge of street 
conditions but purely because it was impossible to keep the men employed 
doing useful work. 

SUPERVISORY STAFF 

The question has been raised as to proportionate lay offs of 
supervisory staff. In the Branch concerned there are six sub-foremen and 
22 foremen. None of the sub-foremen, wiio are hourly workers, were laid off 
because they were senior to those employees that were laid off and lay offs 
occur in order of seniority. With regard to the foremen, these are on 
monthly salaries and in accordance with Clause 163 of the City Charter It 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Laid Off Civic Employees 
(continued) 


is City practice to give one month's notice, vrfiich is impractical to do on 
a temporary lay off. Sub-foremen, foremen and other supervisory positions 
fluctuate with work load nevertheless, and reductions have been made when 
necessary. Such increases or reductions are necessarily for longer periods 
than a temporary lay off of this nature." 

Your Board submits the matter to Council for INFORMATION. ' 


MOVED by Alderman Phillips, 

THAT this information be received. 

- CARRIED. 

H. Strathcona Rehabilitation Project - 
Site Office, 636 Hawks Avenue 

The Board of Administration, under date of February 4, 1972, 
reported as follows: 

' The Director of Planning and Civic Development and the Super- 
visor of Property and Insurance report as follows: 

"After research in the Strathcona area, suitable premises in 
good condition for a site office have been located in a house 
at 636 Hawks Avenue . 

The formal Agreement for the Strathcona Rehabilitation Project 
has now been signed by all parties. The Strathcona Rehabilita- 
tion Committee, comprising officials of C.M.H.C. , the Provincial 
Government, the City and SPOTA, agreed at their meeting of 
December 15th, 1971 that negotiations be carried out by the 
Project Co-ordinator for the use of the building at 636 Hawks 
Avenue. A Davelopment Permit has been obtained for using the 
building as a site office for the Project. 

It was proposed that the above premises be leased for a fixed 
term with an option to renew but it has been found on further 
investigation that the property is part of an estate in probate 
cind to avoid any legal complications it is desirable to enter 
into >a .month-to-month- lease pending finalization of the status 
of the property. When the title is cleared, it is proposed to 
make a further report to Council regarding a term lease. 

There will be no structural alterations required to make the 
premises suitable for a site office and it is proposed that the 
City (on behalf of the Partnership) enter into a lease for the 
premises, at 636 Hawks Avenue for the Strathcona Rehabilitation 
Project site office, subject to the following conditions: 

1. -Rent to be $150 per month. 

2. The City, as a member of the Partnership, to be responsible 
for heat and light and performing maintenance jobs of a 
minor nature. 

3. The Landlord to be responsible for major repairs, all taxes 
and the cost of providino water. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Strathcona Rehabilitation Project - 
Site Office (continued) 

In consideration of the accoiitfnodat ion this property will provide, 
these terms and conditions are fair and reasonable. Therefore, 
it is RECOMMENDED that a monthly lease be entered into, effective 
February 1st, 1972, on the foregoing basis with an agreement drawn 
to the satisfaction oi: the Corporation Counsel." 

Your Board RECOMMENDS that the joint report of the Director of 
Planning and Civic Development and the Supervisor of Property 
and Insurance be approved. ' 


MOVED by Alderman Broome, 

THAT the recommendation of the Board of Administration, con- 
tained in the foregoing report, be approved. 

- CARRIED. 


The Council recessed at approximately 12:00 noon, to reconvene 
in open session at approximately 2:00 p.m. 


The Council, still in Committee of the Whole, reconvened in 
the Council Chamber at approximately 2:00 P.M., His Worship the 
Mayor in the Chair and the following members present: 

PRESENT : His Worship the Mayor 

Aldermen Bird, Broome, Hardwick, Linnell, 

Phillips, Rankin, Sweeney and Wilson 

ABSENT : Alderman Adams (Leave of Absence) 
Alderman Calder 


DELEGATIONS AND COMMUNICATIONS (cont'd ) 
Indigent Burials 

On January 11, 1972, the Council instructed competitive bids 
be sought in respect of contract for indigent burials. 

Mr. W.S. Owen, Q.C., on behalf of Vancouver funeral directors, 
appeared and submitted a brief requesting the former practice be 
reinstated whereby indigent burials will be rotated among the 
Vancouver group of funeral homes. 

MOVED by Aid. Sweeney, 

THAT the resolution of Council oj January 1], 1972, adopting 
recommendations respecting preparation of contract information 
and seeking competitive bids for this service, bo rescinded. 

- CARRIED BY THE 
REQUIRED MAJORITY 
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DELEGATIONS AND COMMUNICATIONS (cont'd ) 
Indigent Burials (cont 'd) 


MOVED by Aid. Wilson, 

THAT this whole matter be referred to the Board of Adminis- 
tration to negotiate with the Vancouver funeral directors, the 
details, including the cost to the City, to provide the service 
of handling indigent burials. 

(amended) 

MOVED by Aid. Hardwick, in amendment, 

THAT the following words be added to the motion of Alderman 
Wilson : 

'for a set term period of three years' 

- CARRIED 

The motion, as amended and reading as follows, was CARRIED: 

"THAT this whole matter be referred to the Board of 
Administration to negotiate with the Vancouver 
funeral directors, the details, including the cost 
to the City, to provide the service of handling 
indigent burials, for a set term period of three 
years" . 


BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Building and Planning Matters 

Further consideration was given to Clauses 2 and 8 on the 
following subjects, as contained in Board of Administration report 
(Building and Planning matters), dated February 4, 1972: 

Fire Exits : 

Medieval Inn, 52 Powell Street (Clause 2) 

Rezoning: S/S Franklin Street between 

Kaslo and Renfrew Streets (Clause 8) 


MOVED by Aid. Broome, 

THAT Clauses 2 and 8 of the report of the Board of Adminis- 
tration (Building and Planning matters) , dated February 4, 1972, 
be adopted. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Broome, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid. Broome, 
SECONDED by Aid. Hardwick, 

THAT the report of the Committee of the Whole be adopted. 



- CARRIED 
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BY-LAWS 

BY-LAW TO AMEND BY-LAW No. 2849, 
BEING THE STREET AND TRAFFIC BY-LAW 

MOVED by Aid. Linnell, 
SECONDED by Aid. Broome, 

THAT leave be given to introduce a By-law to amend By-law 
No. 2849, being the Street and Traffic By-law, and the By-law be 
read a first time. 

- CARRIED 

MOVED by Aid. Linnell, 
SECONDED by Aid. Broome, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Linnell, 
SECONDED by Aid. Broome, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in 
the Chair. 

- CARRIED 

MOVED by Aid. Linnell, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Linnell, 
SECONDED by Aid. Broome, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Linnell, 
SECONDED by Aid. Broome, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED 

(The By-law received three readings) 


MOTIONS 

1. Closing and Stopping up Portion of 
Lane South of 8th Avenue, West of 
Birch Street 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Bird, 

THAT WHEREAS: 

1. The City of Vancouver is the Owner of all the streets 
and lanes lying within the limits of the City of 
Vancouver ; 

2. The lane dedicated by the deposit of Plan 6338 is 
surplus to the City's highway requirements; 


3. The Owner of the abutting lands wishes to acquire 

the said portion of lane; 

cent 'd . . . 
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MOTIONS (cont'd ) 

Closing and Stopping up Portion of 
Lane (cont *d) 


THEREFORE BE IT RESOLVED that all that portion of lane dedicated 
by the deposit of Plan 6338, adjacent to Lots "A" and "B" of Lot 
5, Block 332, District Lot 526, Group 1, New Westminster District, 
Plan 6338, be closed, stopped up and conveyed to the Owner of 
said Lots "A" and "B", and 

BE IT FURTHER RESOLVED that the said closed lane be consolidnteu 
with the abutting lands owned by the Owner of said Lots "A" and "B' 

- CARRIED 

2. Closing and Stopping up Surplus Portion 
of Highway, N/S of Powell Street East 
of Jackson Street 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Bird, 

THAT WHEREAS: 

1. The City of Vancouver is the owner of all the streets 
and lanes lying within the limits of the City of 
Vancouver ; 

2. The South 7 feet of Lots 17, 18 and 19, Block 42, 
District Lot 196, Group 1, New Westminster District, 
Plan 196, has been established for highway purposes; 

3. The said 7 feet so established is now surplus to the 
City's highways requirements; 

4. The abutting owner wishes to acquire this surplus 
portion of highway; 

THEREFORE BE IT RESOLVED THAT the South 7 feet of Lots 17, 18 and 
19, Block 42, District Lot 196, Group 1, New Westminster District, 
Plan 196, established for highway, be closed, stopped up and 
conveyed to the abutting owner; and 

BE IT FURTHER RESOLVED that the said closed highway be added to 
the abutting lots. 

- CARRIED 

3. Development Proposals and Zoning: 
Lower Slopes of Kitsilano 


MOVED by Aid. Sweeney, 
SECONDED by Aid. Wilson, 

THAT Council instruct the Director of Planning and Civic 
Development to present a report rclcrcMico to Council with 
regard to development proposals and zoning status of lower slopes 
of Kitsilano, from Cornwall to Third Avenue, and from Maple to 
Trafalgar . 


- CARRIED 
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MOTIONS (coot ' d ) 


4. 1972 Revenue Budget 

MOVED by Aid. Phillips, 
SECONDED by Aid. Broome, 

THAT the Board of Administration and the Director of Finance 
be instructed to review, with Department Heads and Boards, the 
budget estimates submitted for the year 1972 in an endeavour to 
effect reductions as considered advisable; it being understood 
that the Board of Administration and Director of Finance are not 
to approve increases in standards of service or increases in 
staff, and subsequent thereto, a first revised report on the 
budget be submitted to the Council. 


5 . Senior Citizens Home Owner Grant 

MOVED by Aid. Phillips, 
SECONDED by Aid. Sweeney, 

THAT WHEREAS the Provincial Government has recognized the 
problems of older people on fixed incomes by making provision 
for a special senior citizens' grant; 

AND WHEREAS there are many senior citizens living in rented 
accommodation because they cannot afford their own homes who 
are also hard hit by inflation; 

AND WHEREAS the Province of Ontario has recognized the needs 
of both home owners and tenants over 65 in its aid program; 

THEREFORE BE IT RESOLVED that Vancouver City Council 
congratulate the provincial Government on its plan to provide 
much needed assistance to home owners over 65 and request that 
the Provincial Government consider granting similar assistance 
to senior citizens who rent accommodation. 


Karen Magnussen: 

Silver Medal Award (Winter Olympics ) 

MOVED by Aid. Wilson, 
SECONDED by Aid. Sweeney, 

THAT His Worship the Mayor be requested to take suitable 
action to recognize the recent honour accorded to Miss Karen 
Magnussen at the Winter Olympics beinj; held in Japan, when she 
received a silver medal in the figure skating event. 


- CARRIED 


- CARRIED 


ENQUIRIES AND OTHER MATTERS 


- CARRIED 


Alderman Bird - 
Construction Work: 
1550 Alberni Street 


referred to complaints because of 
after hours construction work at 
1550 Alberni Street. 


His Worship advised he was attending 
to the matter. 


Alderman Linnell - 
School Budget: 
Increased Costs 


referred to increased costs in 
respect of the School Budget and 
expressed concern with regard to 
the eff(?ct on the tax payers. 


The Council adjourned at approximately 2:40 P.M. 


*** 


The foregoing are Minutes of the Regular Council 
meeting dated February 8, 1972, adopted on 
February 15, 1972. 
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BOARD OF ADMINISTRATION (WORKS) 1 

February 4-th, 1972 


The following Is a report of the Board of Administration: 

WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 


RECOMMENDATIONS: 


1. Servicing Area E - Champlain Heights 

"The 1971 Sewers Capital Budget includes an allowance of $200,000 
for the sewering of Area E of Champlain Heights. However, there has not yet 
been a decision on concept or street layout. 

Since it appears that thera will not 1 e a detailed layout plan 
until Spring, the money set aside for sewer construction will not be required 
in the 1971 Budget year. In order to provide funds so that other work may 
proceed, it is necessary to transfer the balsince of $200,000 out of this 
account . 

I RECOMMEND that $200,000 be transferred from this account and 
distributed to Sewers Capital Accounts as follows :- 

(a) 'Prior to Paving, Unallocated', Account Code 117/7903 $ 60,000 

(b) 'Pollution Control, Unallocated, Account Code 117/7905 $U0,000" 

Your Board RECOMMENDS that the foregoing be approved. 


2. Sewer Separation on 68th Avenue, West of Manitoba Street 


"As part of the program of sewer separation, a new sanitary sewer 
is required on 68th Avenue from Manitoba Street to a point 350 feet west. 

The estimated cost of this work is $1P,000, 

I RECOMMEND that $18,000 be appropriated from the Account Code 117/7905, 
'Provision Pollution Control', subject to approval of Item No. 1." 


Your Board RECOMMENDS that the forego.ing be approved. 
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3. Replacement of Water Main - 1971 Capital Budget 


"In order to improve fire protection for Project 200 and in the area 
around the intersection of Cordova and Granville Streets, it is necessary to 
install a new water main on Granville Street from Hastings Street to Cordova 
Street. 

The estimated cost for this work is $15,000. 

I RECOMMEND that the above-mentioned water main be installed and 
that $15,000 be appropriated for this work from Account No. 127/7902, 'Short 
Notice Projects, Unallocated'." 

lour Board RECOMMENDS that the foregoing be approved. 


FOR COUNCIL ACTION SEE PAGE(S) . 
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SOCIAL SERVICE AND HEALTH MATTERS 


RECOMMENDATION 


1. Group Trailer Parking ; Evergreen Kennel Club 


The Medical Health Officer reports as follows: 

"An application has been received from the Evergreen Kennel 
*" Club for the parking of ten or more trailers and/or 

canpers on the Pacific National Exhibition grounds on 
March 11 and 12, 1972. 

This group consists of exhibitors in the Dog Show to be 
held in the Shoivmart Building of the Pacific National 
Exhibition. 

Authority for allowing these arrangements is contained in 
By-law No. 3986, Section 3.(2) which reads as follows: 

'The Council may, upon the recommendation of 
the Medical Health Officer, permit trailers 
and house-cars to be occupied as living or 
sleeping quarters in areas other than those 
within the boundaries of a trailer court for 
a specified period of time. Such permission 
shall not be granted in respect of individual 
trailer or house-car units but shall be 
limited to groups comprising ten or more of , — 

such units. ' 

Sanitary arrangements will be to the satisfaction of the 
Medical Health Officer." 

Your Board RECOMMENDS that the application from the Evergreen 
Kennel Club for the parking of ten or more trailers and/or 
campers on the P.N.E. Grounds on March 11 and 12, 1972, be 
approved. 

2 . National Conference on Family Planning 

The Medical Health Officer reports as follows: 

"The Honourable John Munro recently announced that the 
Department of National Health & Welfare would be holding a 
National Conference on Family Planning in Ottawa, February 28th 
to March 2, 1972. The Chairman of the Conference Committee has 
invited me to attend this meeting and to accept responsibility 
as a discussion leader. 

The City Health Department has co-operated actively with 
the Family Planning Association in the operation of family 
planning clinics in Vancouver. Vancouver City Council has 
authorized the use of health unit buildings for these clinics. 
More recently, the City Health Department has been associated 
with the United Community Services in a family planning project 
in the east side of the city. The nature of this project is 
of considerable original importance and preliminary results 
will be communicated to the conference. 


60 

(Social 1) 


Cont'd. 


Board of Administration, February 4, 197 2 


61 

(Social 2) 


Clause #2 Continued 


Currently in Vancouver problems of illegitimacy are increasing, 
with almost 40% of births to girls under 19 illegitimate, and 
13.8% of the total births in Vancouver in 1971 illegitimate. 
Concern is being expressed about abortion procedures for large 
numbers of women as a primary method of birth control. This 
meeting appears to have been called to crystallize Canadian expert 
opinion in this area and presumably to make recommendations to 
Mr. Munro for any necessary National policy. 

All expenses, including transportation, meals, etc., will 
be covered by the sponsors of this conference. Five days 
leave of absence with pay for the period February 28th to 
March 3rd, 1972 inclusive, is requested." 

Your Board RECOMMENDS that the above report of the Medical Health 
Officer be approved. 


FOR COUNCIL ACTION SEE PAGE(S)...™^ 
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BUILDING AND PLANNING MATTERS 

RECOMMENDATIONS 

1. Telephone Installation 
for Provincial Court 

The City Engineer and the City Building Inspector report as follows: 

"Barron & Strachan, Consulting Engineers, were engaged to make 
a study of the communication requirements for the Provincial 
Court Building. The study was extended to include the Public 
Safety Building because of the need for intercommunication 
between the two buildings and the proposed new Fire Department 
headquarters was also included because of the desirability of 
intercommunication with the Police Department. 

The Consultant studied and reported on three alternates: 

A conventional system 

Centrex System #1 (similar to that which is the 

present City Hall system) 

No. 5 Centrex System 

The advantages, and disadvantages of the respective systems 
and the monthly charges are set forth and there is no doubt 
in our minds that No. 5 Centrex System is the most desirable. 
A more detailed summary of the Consultant's report is attached 
as an Appendix to this report. 

Normally a matter of this nature would be included in the report 
to Council after the tenders for construction of the building are 
opened. Bids for construction of the project are to be returned 
on Friday, February 25th, 1972, and the report will be submitted 
shortly thereafter. An order must be placed with the B.C. Tele- 
phone Company, however, as soon as possible so that the company 
will include the installation in their program. No capital 
outlay is required. 

It is recommended that the City Engineer be authorized to place an 
order with the B.C. Telephone Company for installation of a No. 5 
Centrex telephone system in the Provincial Court and Public Safety 
Building, the new Fire Department Headquarters to be included at a 
later date." 

Your Board RECOMMENDS that the recommendation of the City Engineer and 
City Building Inspector be approved. 

2. Fire Exits - Medieval Inn - 
52 Powell Street 


Reference is made to a letter dated May 17, 1971, from Medieval Inns 
Ltd. to City Council, regarding the provision of a second fire exit 
in the above mentioned building. The City Building Inspector reports 
as follows: 

"A building permit was issued to Mr. John D. Jones, representing 
Medieval Inns Ltd. on December 4, 1970 to convert the basement 
and main floor into a restaurant from its previous use as a 
warehouse . 

One of the requirements of this permit was to provide a fire 
exit corridor leading from the rear of the building to a new 
exit doorway on Powell Street. The reason for this requirement 
is that the existing rear exit discharges on to private property 
which is unacceptable as an 'approved open space' such as a 
street or lane under Section 3.14.1. (a) of the Building By-law. 

When the building was inspected in February 1971, the restaurant 

was in operation but the exit corridor had not been installed. 

A letter requiring this and two other minor items to be completed 
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Clause 2 continued 


within 30 days was sent to Mr. John D. Jones on February 24, I97I. 

Since Medieval Inns Ltd. wished to use the space required for the 
exit corridor to provide room for additional tables, they proposed 
to enter into a registered agreement with the adjoining property 
owner allowing them access at all times across such adjoining 
property. The adjoining property owner, however, refused to 
enter into such agreement. If such agreement had been made 
satisfactory to the Corporation Counsel, the Building Inspector 
would have waived the requirement for the internal corridor. 

The Building Inspector believes that the requirement of the By-law 
for a second means of exit is reasonable and that the requirement 
is met by the installation of the corridor. 

It is therefore recommended that the letter from Medieval Inns Ltd. 
be received and the City Building Inspector be instructed to 
enforce the Building By-law, a copy of this report to be sent to 
Medieval Inns Ltd." 

Your Board RECOMMENDS that the recommendation of the City Building 
Inspector be adopted. 

3. Rezoning: N/S of East 16th Avenue 
between Watson and Sophia Streets 
(Lentia Enterprises Ltd.) 


The Director of Planning and Civic Development reports as follows: 

"An application has been received from Lentia Enterprises, 1556 
Graveley Street, requesting an amendment to the Zoning and 
Development By-law whereby Lots 16, subdivision C of 17 and 18, 
Block 97, D.L. 301, being the north side of East 16th Avenue 
between Watson and Sophia Streets, be rezoned from an RT-2 
Two Family Dwelling District to an RM-3 Multiple Dwelling District. 

The applicant states the purpose of his application is 'building an 
apartment with approximately 18 suites. At present both buildings 
are in a rather deplorable state, especially the latter (235 E. 16th) 
which is nearly beyond repair. As such it would be an asset to the 
area if these buildings could be torn down and in line with the 
surrounding area an apartment erected'. 

The subject properties have a frontage of 94' and a depth of 122 
and are currently occupied by 2 very old dwellings. Two lots to the 
west and abutting Watson Street are currently zoned C-2 Commercial 
with one lot containing a very old, dilapidated home and the lot 
immediately adjoining the subject property being developed with a 
commercial building with living quarters above. 

«. 

Of the existing RM-3 Multiple zoned area lying east and west of 
Main Street and generally between 16th Avenue, the lane south of 
Broadway, the lane south of Kingsway, are predominantly developed 
with new apartment buildings; with both sides of 16th Avenue, 
between Ontario Street and the lane west of Main Street, zoned and 
developed mostly with multiple dwellings. 

The Technical Planning Board on January 14, 1972 recommended 
that this application be APPROVED, and it is further recommended 
that on receipt of formal application i:o rezone the remaining lots 
of Block 97, located on the north side of 16th Avenue between Sophia 
Street and the subject properties, and Lots 3 to 11, Block 96, on 
the south side of 16th Avenue between Sophia Street and the commercial 
properties adjacent to Watsonstrcet to an RM-3 Multiple Dwelling 
District, such applications would be favourably considered. 

The Vancouver City Planning Commission on January 21, 1972 endorsed 
the Technical Planning Board's recommendation." 

Your Board RECCMMENDS that the reports of the Technical Planning Board 
and the City Planning Commission be receivnd and the matter be referred 
for the consideration of Council at a Public Hearing. 
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4. Rezoning: S/S of West 13th Avenue 
between Laurel and Oak Streets 
■■/')', (Allan S. Taylor) 

The Director of Planning and Civic Development reports as follows: 

"An application has been received from Mr. Allan S. Taylor, 5459 
Heathdale Court, Burnaby, whereby Lots 3 to 10 inclusive. Block 
436, D.L. 526, being the south side of West 13th Avenue between 
Laurel and Oak Streets would be rezoned from an RT-2 Two Family 
Dwelling District to an RM-3 Multiple Dwelling District. 

The applicant states' the purpose of his application is 'allowing 
the land to be used for the construction of apartments conforming 
to RM-3 zoning requirements'. 

Attached to the application as Appendix I and II is a statement 
headed : 

'We the undersigned, being the registered owners of the 
property which is described opposite, our names hereby attach 
our names to an application to change the zoning on our 
property from RT-2 to RM-3.' 

listing owners of the property joining in the application with 
Mr. Taylor. 

The subject lots each have a width of 50' and a depth of 125' 
and are currently developed with older type dwellings. 

On July 29, 1969, Lots 3-10 inclusive. Block 416, D.L* 526, situated 
on the south side of 12th Avenue were rezoned following a Public 
Hearing on July 10, 1969, after recommendations thereon from the 
Technical Planning Board and the Town Planning Commission. In 
recommending approval of the application, the Town Planning 
Commission requested that a study be made of the areas adjoining 
the above site with a view to extending the multiple dwelling 
district . 

In August, 1971, there was a further application filed requesting 
rezoning of Lots 11 to 18 inclusive of Block 416, D.L. 526, situated c 
the north side of West 13th Avenue between Laurel and Oak Streets, 
to rezone the lands from an RT-2 Two Family Dwelling District to an 
RM-3 Multiple Dwelling District. The applicant was a Mr. L. Sherwood 
on behalf of 14 property owners. This application was recommended 
approved by the Technical Planning Board and the Town Planning 
Commission as the properties were bounded on the north and west by 
multiple-zoned properties and on the east by CD-I zoning, which 
forms part of the General Hospital cotiplex. 

There was reluctancy to extend the multiple zoning in this area, 
particularly any further to the south thereof, until a complete study 
of the multiple dwelling zones throughout the City was carried out. 

This application was approved by Council following a Public Hearing 
on November 22, 1971, although to date no redevelopment has taken plac 

On January 14, 1972, the Technical Planning Board recommended that 
this application be NOT APPROVED as it is considered no further 
extension to the multiple zoning in this area should take place until 
a study of the entire area lying to thf south and east is completed, 
which will take some time. 

The City Planning Commission on January 21, 1972, concurred in this 
recommendation. " 

Your Board RECOMMENDS that the application be refused in accordance with 
the recommendations of the Technical Planning Board and the Vancouver City 
Planning Commission. 


DELEGATION: Mr. Dennis Facer for Applicant 
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5. Rezoning: E/S of Victoria Drive 

between 48th and 49th Avenues (Peter 
Krause for Par Construction Ltd.) 

The Director of Planning and Civic Development reports as follows: 

"An application has been received from Mr. Peter Krause of Park 
Construction, 3295 Fraser Street, requesting an amendment to the 
Zoning and Development By-law whereby Lots 83, 85, 86 amended, 
D.L. Sij of 723 and Lot A, Block 1, D.L. 724, being the east side 
of Victoria Drive between 48th and 49th Avenues, would be rezoned 
from an RT-2 Two Family Dwelling District to a C-2 Commercial 
District. 

The applicant states the purpose of his application is "constructing 
a two-storey frame commercial building containing office and/or store 
space, " 

Lots 83, 85 and 86 amended each have a frontage of 49.4' and a depth 
of 118' and are currently occupied by dwellings. Lot A, Block 1, 
DoL, 724 has been added to the application by Mr, Krause with the 
agreement of the owner of the dwelling, Mr, G.Turnero Mr, Turner 
wishes to retain his home as he is desirous of raising his family 
at this particular location. 

With the rezoning of these four lots, this then would kSve the 
effect of all lots fronting on Victoria Drive, between 48th and 
49th Avenues, being zoned C-2 Commercial, 

On August 27, 1970, at a Public Hearing, Lot B lying immediately 
south of the subject properties was rezoned from an RT-2 Two Family 
Dwelling District to a G-2 Commercial District and is now developed 
with a commercial building. The existing C-2 Commercial sites on 
both sides of Victoria Drive, north and south of 49th Avenue, are 
fully developed with commercial buildings. 

The Technical Planning Board on January 14, 1972 recommended that 
the application be approved. 

The Town Planning Commission on January 21st, 1972 endorsed the 
recommendation of the Technical Planning Board." 

Your Board RECOMMENDS that the report of the Technical Planning Board 
and the City Planning Commission be received and the matter be referred 
for the consideration of Council at a Public Hearing. 

6. Alteration to Service Station: 
3504 - 3512 West 41st Avenue 

The Director of Planning and Civic Development reports as follows: 

"Chercover Engineering Limited have filed Development Permit Application 
No. 57462 to enclose a 15' x 30' portion of the existing building on this 
site and to use the total building for retail stores retaining the existing 
gasoline filling ptimps. This site is located at the south west corner of 
West 41st Avenue and Collingwood Street and is located In a C-2 Commercial 
District. 

"The gasoline service station policy as adopted by City Council in October 
of 1968 permits alterations to the existing gasoline service station located 
on this site. 

"The existing building on this site previously contained a small convenience 
store and gasoline service station area. 

"The Technical Platining Board and Tovm Planning Commission recommend that 
Development Permit Application Nojp'i57462 be approved in accordance with 
the submitted application, such plans and information forming part thereof, 
thereby permitting the enclosure of a 15' x 30' portion of the existing 
building and to use the total building on this site for retail stores retaining 
the existing gasoline filling pumps, subject to the following coaditions: 
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Clause 6 continued 


1. Prior to the issuance of the Development Permit, revised drawings are 
to be first submitted to the satisfaction of the Director of Planning 
clearly indicating 

(a) Details of all landscaping to be provided on the open portions 
of the site and 

(b) The provision of three off-street parking facilities at the front 
of the retail store, these parking spaces being parallel to 41st 
Avenue and additional off-street parking spaces designated on 
the rear portion of the site, and 

(c) Details of the screening to be provided and retained on the site. 

2. All surfacing of the site is to be permanently maintained in accordance 
with the approved drawings. 

3. All landscaping is to be provided on the site in accordance with the 
approved drawings within six (6) months from the date of any use or 
occupancy of the proposed development and thereafter to be permanently 
maintained . 

4. The development is to be carried out and maintained in accordance with 
the requirements of Section 11(10) of the Zoning and Development By- 
law." 

Your Board RECOMMENDS that Development Permit Application No. 5 7462 be 
approved in accordance with the recommendations of the Technical 
Planning Board and the City Planning Commission. 

7. Rezoning: S/S of Alberni Street 
between Thurlow & Burrard (Falcon 
Developments Ltd.) 

The Director of Planning & Civic Development reports as follows: 

"An application has been received from Mr. S. Dong, Secretary, 
Falcon Developments Ltd. , requesting an amendment to the Zoning 
and Development By-law, whereby Lots 14 except W. 22', 15 and 16, 
Block 4, D.L. 185, being the south side of Alberni Street between 
Thurlow and Burrard Streets, would be rezoned from a CM-1 Coitunercial 
District to a CM-2 Commercial District. 

The applicant states the purpose of his application is "to consolidate our entire 
holdings to Burrard Street under one zoning to develop this site to its highest 
and best use. We require this zoning to establish the scope and feasibility of 
our plans for this specific area." 

On request, the applicant submitted further information by way of a letter dated 
December 13, 1971, which states in part: 

"This particular size of property lends itself to a building 30 
to 40 storeys high, and we have been in negotiation with at least 
three very interested groups who are discussing the possibility of 
erecting a hotel or office building on this site However, it is se- 
verely hampering our negotiations not to have the property under 
one zoning, and consequently, the reason for our application. 

We have a tenant on the property, Tildcn's, which will^Se occupying 
the site for approximately a year more. However, it is essential, 
to save costs, to be able to preplm and be able to be in a position 
to put our new development on this property as soon as the present 
tenant has left, and we can save six months to a year if we can get 
the zoning application approved at this time.,, 

The subject lots would have a frontage of 176' on Alberni Street and a depth 
of 131*. The subject property is currently occupied, for the most part, as 
a parking lot. The owner's remaining lots. Lots A,B, C and D of Lots 17 and 
18, Block 4, D.L. 185, are zoned CM-2 Commercial, front on Burrard Street, and 
are occupied by the Tilden Rent-A-Car and parking lot. 
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The properties to the west of the subject sites, on the south side of Alberni 
to Bute Street, are zoned CM-1 Commercial, with both sides of Robson Street 
immediately to the south being zoned C-3 Commercial. Both sides of Georgia 
to the north from Burrard to Bute Street are zoned CM-2 Commercial. 

On June 8, 1964, consideration was given to further extension in rounding out 
of the CM-2 zoning, at which time the CM-2 Comjiiercial zoning was restricted 
generally in this areato approximately 132' west of Burrard Street, the same 
forming part of the downtown core. 

The Technical Planning Board on January 14th, 1972 recommended that the 
decision in this application be deferred untilsuch time as Council has 
received and considered the report from the Technical Planning Board, "Concepts 
for Downtown Vancouver", which is anticipated to be in the hands of Council 
by late March or early April. 

The City Planning Commission on January 21st, 1972 endorsed the recommendation 
of the Technical Planning Board." 

Your Board RECOMMENDS that the recommendation of the Technical Planning 
Board and the City Planning Commission be endorsed. 

8. Rezoning: S/S of Franklin Street 
between Kaslo and Renfrew Streets 
(Mr. L. G. Dirassar) 


The Director of Planning and Civic Development reports as follows: 

"An application has been received from Mr. Dirassar, of Dirassar, 
James, Jorgenson, Davis, Architects/Engineers, requesting an 
amendment to the Zoning and Development By-law whereby Lots 6, 7, 
8, 12, 13, Y.h and WJ^ of 14, 15 to 21 inclusive and Lots A & B, 
Block 50, T.H.S.L., and portion of lane, being the south side of 
Franklin Street between Kaslo and Renfrew Streets, would be rezoned 
from a C-2 Commercial and an RS-L One Family District to a CD- 1 
Comprehensive Development District. 

The applicant states that the purpose of his application is 
"constructing a 314 room hotel complete with banquet, dining, 
cocktail and tavern facilities, as well as ground floor retail on 
Hastings Street, all as indicated on the accompanying drawings." 

These lands include all lots on the south side of Franklin Street 
between Kaslo and Renfrew Street and the lane north of Hastings 
Street, all of which are zoned RS-1 One Family Dwelling District, 
with the exception of Lots 12, 13, E-i and W-s of 14, which abut 
Renfrew Street and are zoned C-2 Commercial; and Lots 6, 7 and 8, 
now zoned C-2 Commercial, located on the north side of Hastings 
Street and currently occupied by the Horseshoe Restaurant. The 
remaining lots on Hastings Street, between Kaslo and Renfrew Street, 
are zoned C-2 Commercial and are occupied by a gasoline filling 
station and a car sales lot. *■ 

There have been two previous applications to rezone the subject lots 
to CD-I Comprehensive Development District for a suburban-type hotel. 
The first application was not approved, but a subsequent amended 
application was approved by Council at a Public Hearing on September 1 
1968 subject to a number of conditions. These conditions were not 
met , and the 3 readings to the By-law were not given and now cannot 
be given as there is not now a quorum on City Council who heard the 
Public Hearing on September 12, 1968. 

(The history of the rezoning applications is circulated for the 
information of Council.) 

The plans submitted by Dirassar, James, Jorgenson, Davis, Architects 
and Engineers, indicate a similar form of development, including the 
same lots, plus a portion of the City East and West lane. The said 
sketch plans indicate the following (which have not been checked in 
detail by the Planning Department): 
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1. The provision for off-street parking for 377 cars, approximately 
300 of which will be underground. 

2. The first floor contains a tavern of approximately 5,300 sq.ft., 
specialty restaurant of approximately ^^,200 sq.ft., loading areas, 
storage, lunch room, ancillary facilities, etc. 

3. The main floor on Hastings Street level consists of a dining 
room and cocktail lounge, retail stores, administrative 
offices, main lobby, coffee shop and main kitchen facilities. 

k. The second floor from the Hastings Street level contains a ball 
room of approximately 5,000 sq.ft., with ancillary plumbing 
facilities, storage and four salons. 

5. An 8^^' X 100' tower of 16 additional floors, containing 314 
sleeping units. 

6. One floor of mechanical equipment. 

The developer also indicates the development would have a floor space 
ratio of 2.1, From the sketch plans submitted, the tower would be some 
200' in height above the Renfrew Street elevation. 

When the previous application was examined, it was considered a develop- 
ment on the said site, having a floor space ratio of 1.85 gross and 
13 storeys in height was the maximum that should be permitted at this 
particular location. 

The Technical Planning Board therefore on January 14, 1972, RECOMMENDED 
that the application be APPROVED and the uses be restricted to a hotel 
with customarily ancillary facilities, a small amount of retail and 
office space, restaurant, ancillary parking and loading facilities, 
and subject to the prior compliance by the owners to the following 
conditions : 

1. The detailed scheme of development to be first approved by the 
Technical Planning Board after advice from the Design Panel, such 
scheme of development to be sirular to that submitted by the 
architects, Dirassar, James, Jorgenson, Davis, and marked - 
"Received - December 13, 1971" but the height not to exceed 13 
storeys plus mechanical equipment, floor and the floor space ratio 
not to exceed 1.85 gross, but may exclude those areas underground 
used for off-street parking, off-street loading, boiler room and 
small ancillary storage areas. 

2. Approval to be first obtained, after report thereon from the City 
Engineer, for the acquisition of a portion of the eaet-west City 
lane, 

3. All lots, including the portion of the east -west lane, to be 
first consolidated into one parcel and so registered in the Land 
Registry Office. 

4. A minimum 24' landscaped setback is to be maintained along the full 
length of Franklin Street, with no vehicular ingress or egress per- 
mittedtand suitable planted areas being provided adjacent to Renfrev 
and Kaslo Streets, with suitable tree planting within the surfaced 
parking area. 

5. No rocf signs to be permitted and all other signs and advertisements 
to be to the approval of the Technical Planning Board. 

6. Any lighting used to illuminate the off-street parking areas shall 
be so arranged that all direct rays are reflected on the parking 
areas and not on any adjacent residential properties. 


cent ' d 


69 i^f 


Board of Administration, February 4, 1972 (BUILDING - 8) 

Clause 8 continued 


Further, that should the foregoing conditions not be complied 
with within 180 days of approval at Public Hearing to the 
rezoning, the approval contained in this resolution shall expire. 

The City Planning Commission on January 21, 1972, endorsed this 
recommendation. " 

Your Board RECOMMENDS that the reports of the Technical Planning Board 
and City Planning Commission be received and the matter be referred for 
bhe consideration of Council at a Public Hearing. 

). Rezoning: N/S of East 41st Avenue 

between Nanaimo and Clarendon Streets 
(Standard Oil Company) 

'["he Director of Planning and Civic Development reports as follows: 

"An application has been received from Mr. G. Houlden, Standard 
Oil Company of B.C., requesting an amendment to the Zoning and 
Development By-law whereby Lot 3, Block 14, D.L. 394, being the 
north side of East ^\st. Avenue between Nanaimo and Clarendon 
Streets, would be rezoned from an RS-1 One Family Dwelling 
District to a C-1 Commercial District. 

The applicant states the purpose of his application is 'improving this presently oi\mcd 
lot and consolidating with our operating service station which occupies the adjoin- 
ing lot and is numbered 2355 East 41st Avenue.'- 

HISTORY 

In the Soutlieast Sector Commercial Report, which was adopted by Council on March 11, 
1958, numerous undeveloped C-1 Commercial lots were rezoned back to RS-1. However 
the Standard Oil Co. had a service station on Lot 2, iimnediately to the west of the 
subject site, having a frontage of 78' on 41st Avenue, and in this report it was 
recommended that this property remain zoned C-1 Commercial. 

In February, 1960, a request from the Standard Oil Company was considered to acquire 
a 27' strip (then part of Nanaimo Street), to be added to Lot 2; the same to be rezoned 
C-1 Commercial, giving a site of 100' frontage on 41st Avenue and*'a depth of 152'. In 
this same application was a request by Standard Oil for the rezoning of the subject 
property, at which time it was recommended that Lot 5 be not added to the service 
station site, as extension of C-1 Commercial zoning was counter to the Southeast 
Sector Report, approved in principle by Council, and could not be supported to 
establish further commercial development in the area. Lot 3 was deleted from the 
application and the 27' strip was approved and added to Lot 2. 

Also at that time was a non- conforming grocery store located on the south side of 
41st Avenue, east of Nanaimo Street (Lot 4, Block A, D.L. 720), which was subsequently 
rezoned on June 8, 1964, including the City-owned land, giving a total area of 8,424 
square feet, and a new grocery store was built thereon. 


Standard Oil has submitted a brief with their application and sketch plans, which 
indicate Lot 3 is to be developed primarily for off-street parking and better ingress 
and egress from 41st Avenue to the current site. Their brief states in part: 

' BACKGROUND 

We purchased the major portion of our present site in 1948 and added to it 
through the purchase of 27 feet of road allowance from the city in 1960 at which 
time we constructed our present service station. 

LOCATION 

The present improved area has a frontage of 100 feet on the north side of 41st 
Avenue and measures 153 feet on Nanaimo Street. Consolidation with the additional 
lot will increase tne frontage on 41st Avenue to 150 feet, an area considered to 
be minimum for development of a modern 5-bay service station and to provide safe, 
easy access to such a station. 

The area slopes to the west and to the north. The relocation of the easterly 
ingress will improve visibility. 
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Clause 9 continued 
IMMEDIATE USE 

Subject to the extension of the zoning it is our intention to consolidate 
the property and to improve the utility and appearance of the entire site. 
These improvements will consist of the following: 

1. Paving of the additional area to provide much needed parking space. 

2. Landsciiping of the new easterly boundary, the rear property line and 
the southwest corner of the property. 

3. The entire blacktoppcd area (old and new) is to be seal coated to provide 
a uniform appearance. 

4. We intend to move the easterly sidewalk crossing to provide more space 
between crossing and thus improve access to the pump island. 

FUTURE DEVELOPMENT 

Since this station is only 10 years old it is not practical for us to Ctmsider 
complete redevelopment at this time. We anticipate that increased business will 
make such a project essential within the next 5 years. Our future plans are 
shown on the ground plan and in the elevation plans accompanying this applica- 
tion and they indicate the necessity for this proposed site enlargement. All of 
the improvements wiiich we propose to make at this time fit into this plan and 
form the first step toward total redevelopment. 

SAFETY 

The bus stop is presently located immediately east of our easterly driveway 
and, in this location, it interferes with access to the service station and 
creates a very dangerous cross traffic situation. The improvements we are pro- 
posing would overcome this difficulty by moving the bus stop to the west between 
the driveways or to the more normal location on the far side of the intersection. 

CONCLUSIONS 

In conclusion we consider that the requested extension of our zoning will enable 
us to beautify and improve the appearance of this station. It will contribute 
greatly to the safe access to the station and will eliminate ^ potentially very 
dangerous conflict created by the location of the bus stop ahd it will provide 
the additional area required to accomplish these purposes as well as permitting 
an orderly redevelopment in the future. ' 

The Technical Planning Board on January 14th, 1972 recommended that the application 
be approved, subject to prior compliance by the owners with the following conditions: 

1. That Lot 2A and Lot 3 be first consolidated into one parcel and so 
registered in the LandRegistry Office. 

2. The detailed scheme of development to be first approved by City Council on 
reports by the Technical Planning Board and the Vancouver City Planning 
Commission, with the scheme of development to maintain a minimum of a 10' 
landscaped setback, to be provided along the easterly boundary adjacent 

to the single family dwelling, and shall include a suitably screened wall; 
at no time shall the development include a car wash. 

Further, that should the foregoing conditions not be complied with within 180 
days of approval at Public Hearing to the rezoning, the approval contained in 
this resolution shall cxi)irc. 

The Town Planning Commission on January 21st, 1972 endorsed the recommendation of 
the Technical Planning Board." 


Your Board RECOMMENDS that the reports of the Technical Planning Board 
and City Planning Commission be received and the matter be referred for 
the consideration of Council at a Public Hearing. 
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10. Rezoning: N/W Corner of Victoria 

Drive and 2nd Avenue (C.H. Taboury) 

The Director of Planning & Civic Development reports as follows: 

"An application has been received from Cornell H. Tabour of 
180 West 39th Avenue, requesting an amemdment to the Zoning and 
Development By-law whereby Lots 7 and 8, Subdivision B, Block 
144, D.L. 264A, being the north-west corner of Victoria Drive 
and 2nd Avenue, would be rezoned from an RT-2 Two Family Dwelling 
District to a C-1 Commercial District. 

The applicant states the purpose of his application is for a 
'service station repair shop'. 

The plans submitted with the application indicate a one storey 
addition, 28.5' x US' 9", for a work shop. The existing structure 
on the site is approximately 2U ' x 38 ' . 
HISTORY 

A similar application was filed by Mr. Taboury on January 9, 1970, 
and the following is a report from the Technical Planning Board and 
the City Planning Commission: 

'The Director of Planning reports as follows: 

"An application has been received from Mr. C, H. Taboury, 
180 West 39th Avenue, requesting an amendment to the 
Zoning and Development By-law whereby the above-described 

property would be rezoned from an RT-2 Two Family 'Dwelling 
District to a Commercial District for the purpose of 
'service station repair shop'. 

The subject lots each have a frontage of 33' and a depth 
of 112.25' and have been occupied for many years with a 
gasoline service station (non-conforming use). 

In 1963 the subject lots together with 2 lots immediately 
to the north, 2 lots on the north-west corner of 3rd and 
Victoria and eight lots on the west side of Victoria 
between 3rd and Uth Avenues, were rezoned from a C-2 
Commercial District to an RM-3 Multiple Dwelling District 
leaving a very old gasoline service station as a non- 
conforming use. 

At the same time, some eleven lots on the east side of 
Victoria lying between the lane north of 2nd Avenue and 
the lane south of 3rd Avenue were rezoned from a C-2 
Commercial District to an RS-2 One Family Dwelling District 
again leaving three non-conforming uses, one at the 
south-east corner of 2nd and Victoria, one on the north-east 
corner of 3rd and Victoria and one on the south-east 
corner of 3rd and Victoria. 

In 1965 the existing RM-3 zoning lying generally between 
Commercial and Victoria Drives, Broadway and Venables, 
was rezoned to RT-2 Two Family Dwelling District. 

The applicant has submitted with his application a sketch 
plan indicating substantial additions to the existing service 
station building. The proposed additions are to be used as 
a work shop. They also will retain the two gas pumps on the 
Victoria Drive frontage of this site. 

The sketch plans also indicate the inclusion of the lot 
immediately to the north (Lot 6) which is also currently zoned 
RT-2 Two Family Dwelling District and has a frontage of 33* 
and a depth of 105,25'. 

The size of the additions as indicated on the sketch plans 

are 20' x 53'3" to the west of the existing building and 15' x 2U 

to the north of the existing building. 
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Site visitations would indicate the existing building is being 
used for heavy automotive repair and parking of some Large trucks 
and automobiles at" the rear of the site. 

The Technical Planning Board on February 20, 1970, RECOMMENDED 
that the application be not approved for the following reasons: 

1. There has been no major change taken place in the 
area since this property and others were rezoned 
from C-2 Commercial District to RM-3 Multiple 
Dwelling District and ultimately to RT-2 Two Family 
Dwelling District. 

2. There is ample C-2 Commercial zoned property on 
Commercial Drive which has not been fully developed. 

3. Automotive repair is not considered a compatible 
use in this area which is generally surrounded by 
dwellings with the exception of the Fire Hall which 
is located on the south west corner of 2nd Avenue 
and Victoria Drive. 

The Town Planning Commission on February 27, 1970, endorsed 
the recommendation of the Technical Planning Board. ' 

Following a Public Hearing on August 27, 1970, Council resolved 
that the application be not approved. 

In discussions with the applicant, the Zoning Planner suggested 
that there was no major difference in this application to that 
considered by Council in August, 1970, nor was there any major 
change in the neighbourhood to warrant the rezoning of the 
property; nor would an automotive repair shop be permitted 
under the provisions of the Zoning and Development By-law in the 
C-1 Commercial District. The Zoning Planner further suggested 
to Mr. Taboury he may wish to submit an appeal to the Board of 
Variance for minor structural changes to the existing building 
(which is non-conforming), to upgrade its appearance, including 
site condition. Mr. Taboury, however, still wished to proceed 
with his application to rezone. 

On January 14, 1972, the Technical Planning Board recommended 
that this application be NOT APPROVED, for the same reasons as 
set out in the Technical Planning Board report of March 3, 1970, 
namely : 

1. There has been no major charge taken place in the area 
since this property and others were rezoned from 

C-2 Commercial District to RM-3 Multiple Dwelling District 
and ultimately to RT-2 Two Family Dwelling District. 

2. There is ampleC-2 Commercial zoned property on Commercial 
Drive which has not been fully developed. 

3» Automotive repair is not considerod a compatible use in this 
area which is generally surrounded by dvrellings with the exception 
of the Fire Hall which is located on the south west corner of 2nd 
Avenue and Victoria Drive, nor is an automotive repair shop per- 
mitted in a C-1 Commercial District, 

The City Planning Commission on January 21st, 1972, concurred in 
this recommendation," 

"iour Board RECOMMENDS that the application be refused in accordance 
vrith the recommendations of the Technical Planning Board and the City 
Planning Commission. 


DELEGATION REQUEST: Mr. C. Taboury 
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INFORMATION 


11. 969 Jervis Street: 
Complaint re Garage 

On November 19, 1971, Mr. G.S. McLean of Sherwood Lodge Ltd., 985 
Jervis Street, wrote to City Council complaining about a dilapidated 
garage and fence in the rear yard of 969 Jervis Street. 

The Director of Permits & Licenses reports as follows: 


"969 Jervis Street is a 1^5 storey frame building which has 
been converted to multiple occupancy. The rear yard contains 
an old frame garage which^ though structurally sound, has a 
poor exterior appearance. 

As the complainant states, he has written to the Department 
of Permits & Licenses on this matter on two previous occasions. 
Each time inspections have been carried out and Mr. McLean 
advised of the results. In the first instance the owner of 
969 Jervis Street stated that he would improve the exterior 
appearance of the accessory building, although no City bylaws 
were being contravened, because of the building's condition. 
Inspections following the second complaint in October 1971 
showed that the owner had not improved the appearance of 
the building, but that the condition still did not warrant 
action under any City bylaw, including the Tidy Premises Bylaw, 
as several old garages of similar standard exist in this area. 

Following the most recent complaint, further inspections were 
made and much the same results obtained. The owner was 
again asked to improve the general appearance of the accessory 
building and the fence. Some repairs have been carried out 
to the fence and minor repairs to the garage, i.e. replacement 
of several loose boards to prevent the building ftom being 
in an unsafe condition. The owner still declines to improve 
the exterior appearance. It is not felt that any further 
action can be taken under any City bylaws." 


Your Board submits the above reports of the Director of Permits and 
Licenses for the INFORMATION of Council. 


eA^^ /,3.^('.7, f^.^^// 
FOR COUNCIL ACTION SEE PAGE(S).....£l 

FOR COUNCIL A<:TI0U see PAGE(S) ...^X 


Board of Administration, February 4, 1972 (FINANCE - l) 


FINANCE MATTERS 


RECOMMENDATIONS 


1 . Purchase of Western Weekly Reports 

The Provincial Court Administrator reports as follows: 

"District Judge Eckardt is attempting to build up a legal 
library for the members of the Provincial Courts in Vancouver. One 
of the most important elements of such a library are the various 
report services of decided cases - particularly those originating in 
Canada. One of the most important and useful series is the Western 
Weekly Reports reporting all significant decisions in the Western 
Provinces (B.C., Alberta, Saskatchewan and Manitoba). This report 
service originated in 1911 and it is getting difficult to find used 
volumes of the early part of this series. The Provincial Court in 
Vancouver now has an opportunity to purchase the complete 185 volumes 
of these reports from 1911 through to 1970 for the full price of 
$1250.00, plus 5% provincial sales tax. This represents about 
$6.75 per volume as against the new price of $20.00 or more per 
volume. This series is a necessary element in the Judges' library 
and such an opportunity may not come along again for some time. 

The cost of this series has been included in the Supplemental 
Estimates - Library for 1972. 

RECOMMENDED 

that the purchase of the Western Weekly Reports 
at an estimated cost of $1,312.00 be approved and that the funds 
be provided in advance of the 1972 Budget approval. 

Your Board RECOMMENDS the foregoing report of the Provincial 
Court Administrator be adopted. 

2 . Replacement of Electric Typewriter - Electrical Division 
The City Engineer reports as follows: 

"The 1972 Revenue Budget includes provision for the replacement 
of an Electric Typewriter, which is 10 years old. Replacement is 
recommended by the Purchasing Agent under the Typewriter Replacement 
Program . 

The present Remington Electric Typewriter is now in need of 
repairs which would cost $138.11. The Purchasing Agent has advised 
that in his opinion the present machine should not be repaired, but 
should be replaced. 

I, therefore, recommend that the Remington Electric Typewriter, 
presently used by the Electrical Division, be replaced by a new 
electric machine, at an estimated cost of $600.00, chargeable to 
Account No. 8061/4305 - New Office Equipment, and that such costs 
be approved in advance of 1972 Revenue Budget approval." 

Your Board RECOMMENDS the foregoing recommendation of the City 
Engineer be adopted. 


Board of Administration, February 4, 1972 (FINANCE - 2) 


REC OMMEN DATI ON S 


3. Temporary Help - Clerk Typist II, Department of Social Planning 

& Community Development 

The Director of Social Planning/Community Development and the 
Acting Director of Personnel Services reports as follows: 

"The Department of SP/CD presently employs three Clerk-Stenographers 
for secretarial and clerical Jobs. During the past couple of months 
it has been impossible for them to keep pace with the work assigned 
to them by Departmental staff. 

The condition has arisen partly because of the development of 
new programs in the Department; e.g. spring street Project, local 
initiatives projects and research. Much secretarial assistance is 
required prior to their being properly staffed. As a result a backlog 
of work has accumulated and some priority clerical tasks are being 
neglected . 

The Director of SP/CD and the Acting Director of Personnel 
Services recommend Council approval to employ a Clerk-Typist II in 
the Department of Social Planning/Community Development, as temporary 
help, for a period of one month and further recommend that Council 
approve authorization of the necessary funds for this purpose in 
advance of Council approval of the 1972 budget of the Department of 
SP/CD. The estimated additional cost including fringe benefits at 
10% is $438." 

Your Board RECOMMENDS that Council approve the foregoing 
recommendations of the Director of SP/CD and the Acting Director of 
Personnel Services. 

4 . Investment Matters - (Various Funds) - December 1971 

(a) Security transactions during the month of December 1971 

(b) Summary of Securities held by the General and Capital 
Accounts as at December 31, 1971 


(a) 


GENERAL AND CAPITAL ACCOUNT TRANSACTIONS 


Date 


Dec. 6 
13 
16 
17 
20 
Ik 
22 


Type of Security 


Maturity 
Date 


Maturity 
Value 


Cost 


Bank Deposit Receipts Purchased for Redemption in December 1971 


Mercantile Bank of Can. 
Bank of Montreal 
Bank of Montreal 
Bank of B.C. 
Toronto Dominion Bank 
Bank of Montreal 
Bank of B.C. 


Dec. 13/71 $1,000,795.89 $1,000,000.00 

Dec. 31/71 501, 055. 3A 500,000.00 

Dec. 17/71 500,0'i'i.52 500,000.00 

Dec. 31/71 500,791.10 500,000.00 

Dec. 28/71 300,272.88 300,000.00 

Dec. 28/71 500,150.68 500,000.00 

Dec. 31/71 600,610.27 600,000.00 

$3,903,720.68 $3,900,000.00 


Term 
Days 


7 

18 
I 

\k 
8 
k 
9 


Annual 
Yield 


A. 15 

A. 28 

3.25 

'(.125 

k. 15 

2.75 

'(.125 


Bank Dep osit Receipts Purchased _fqr_ Redemption In 1972 


Dec. 1 Banque Can. Natlonale 

2 Banque Can. Natlonale 

3 Bank of B.C. 

13 Royal Bank of Can. 

13 Royal Bank of Can. 

13 Royal Bank of Can. 

22 Royal Bank of Can. 


Feb. 

29/72 

$ 505,856.16 $ 500,000.00 

90 

'(.75 

Feb. 

28/72 

809,258.08 800,000.00 

88 

'(.80 

Feb. 

29/72 

'tO'(,590.'(7 '(00,000.00 

88 

'(.76 

Jan . 

31/72 

S03,05'i.l1 500,000.00 

'(9 

'(.55 

Feb. 

29/72 

2,Oln,7't5.75 2,000,000.00 

78 

'(.62 

Feb. 

16/72 

soil, 131. 51 500,000.00 

65 


Feb. 

25/72 

705,908.77 _70^0_,_000_.q£ 

65 




$5,'(52,5'('(.85 $5, '♦00,000. 00 



* * 

* * * 

****** 




Cont 'd, 
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Board of Administration, February 4, 1972 (FINANCE - 3) 


Clause No. 4 (cont'd.) 


TRANSFER DEBT CHARGE S FOUALIZATION FUND TO SINKING FUND 
Transfer of B.C. Hydro 6 Power Authority 71 Parity Bonds 
due September I, 1975 from Debt Charges Equalization Fund 
to Sinking Fund to Mee t JPo r t_foJ j o Requi rements 


Date 


Dec. 31 


Date 

Dec. 2 
31 


Type of Se c url ty 
Bond s Transferred 

B.C. Hydro S Power 
Auth. 7% Parity Bonds 


Maturity 
Date 


Maturi ty 
Value 


Price 


Cost 


Term Annual 
Yrs/Mos Yield 


Sept. 1/75 $635,000.00 $102.25 $6')9.287.50 3/8 6.30 


*********** 


SINKING FUND TRANSACTIONS 


Type of S e cur i ty 


Maturity 
Date 


Maturi ty 
Value 


Cost 


Bank Depos it Re ceipts Purchased 

Bank of Montreal Dec. 3/71 S 900,073-97 $ 900,000.00 


Toronto Dominion Bank 


Ma r . 1 5/72 1 ,110,058.22 1,J_00 , 0_OJD£ 
$2,010,132.19 $2,000,000.00 


Term 

Days 

1 

75 


Annual 
Yield 

3.00 


************ 


TRANSFER C EMET ERY P ERPETUAL CARE. JP.A 

Transfer of City of Vancouver Debentures due 
November 15, 1?73 from the Cemetery Perpetual Care 
Fund to Sinking Fun d__t o me ct Portfol lo Requ i reme nts 


Date Type of Securit y 

Debenture Transferred 


Maturity 
Date 


Maturity 
Value 


Price 


Cost 


Dec. 30 City of Vancouver 5iS Nov. 15/73 ^L.1"£-^ $98,255 $9Q2-55 

*************** 

(b) GENERAL AND CAPITAL ACCOUNT ONLY 

Type of Security 
Short Term 


Term Annual 
Yrs/Mos Yield 


1/11 


Deposit Receipts due 1972 

Medium Term 

B.C. Hydro e Power Authority 7% 
Parity Bonds due Sept. 1/75 


Par or Maturity Value 
$20,876,208.78 


Cost or Book Value 


$200,000.00 


$20,600,000.00 


$200,305.59 


6.50 


RECOMMENDATION 

Recommended by your Board that the report of the Director of Finance on 
Investment Matters (Various Funds) for December, 1971 be confirmed. 


5 , Employee Suggestion Plan Committee - Library Award 

Your Board received the following report from the Employee 
Suggestion Plan Committee: 

'Your Committee has received a letter from the Vancouver 
Public Library Board dated January 13th, 1972, recommending an 
aware of $10.00 be made to Mrs. Charlene Dempsey for the suggestion 
to separate re-useable 4" x 9" manilla envelopes with vertical 
line to double their use, which suggestion has been adopted. 


Continued . 
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Board of Administration, February 4, 1972 (FINANCE - 4) 


Clause No. 5 (cont'd.) 

It is therefore recommended by your Committee, that an award 
of $10.00 be made to Mrs. Charlene Dempsey for her suggestion, 
funds for this award to be taken from Account No. 7090/905, set 
up for this purpose.' 

Your Board RECOMMEND that the foregoing recommendation of 
the Employee Suggestion Plan Committee be adopted. 


CONSIDERATIONS 

6 . Federation of Russian Canadians - Grant 
The City Clerk reports as follows: 

"A letter has been received from the Federation of Russian 
Canadians requesting to appear before Council to support a grant 
request with respect to the rebuilding of the Russian People's 
Home. The grant is for an unspecified amount to assist in a 
financial drive to raise $50,000 which is the approximate estimate 
of damages done to the hall recently. 

At the same time, the Organization is also seeking a grant 
equal to the rental of the Queen Elizabeth Theatre as it intends 
holding a benefit concert on the afternoon of April 23rd, 1972. 
The amount of the rental will be $400. 

Your Board notes that similar requests for use of the Theatre 
have been dealt with in the past as follows: 

May 2/67 Russian Orthodox Society - $125 approved 

Rental Queen Elizabeth Playhouse 

May 9/68 CKNW Orphans' Christmas Fund - $300 approved 

Rental Queen Elizabeth Theatre 

Oct. 22/68 Canadian Folk Society - $600 not 

Rental Queen Elizabeth Theatre approved 

The foregoing requests for grants are submitted for the 
CONSIDERATION of Council. 

DELEGATION REQUEST - FEDERATION OF RUSSIAN CANADIANS. 


7 , Appointment of Special Committees - 1972 

Your Board, in consultation with the City Clerk has reviewed 
the matter of Special Committees and submits the 

re-appointment of the following Committees for the CONSIDERATIOSI 
of Council : 

a ) Remembrance Day Observance Committee 

(Alderman Wilson and re pre sen tat ives of servicemens' 
organ izat ion s ) 

b) Entertainment and Civic Recognition - with power to act 

(City Clerk and Executive Assistant to Mayor) 

(Note - Eight (8) affirmative votes required to approve) 

c ) Locarno - Jericho Extension 

(Alderman Phillips and Commissioner Livingstone) 
Negotiations with Federal Government re 3a^•acres, 

d ) R.C.M.P. - Jericho Site 

(Alderman Broome) 

This Committee of one was set up to negotiate with 
respect to the R.C.M.P. property at 3875 Point Grey Road. 


Continued 


Board of Administration, February 4, 1972 


( FINANCE - 5 ) 


Clause No. 7 (cont'd.) 

e ) Multi-Service Care Facility 

(Aldermen Linnell, Bird and Hardwick) 
Committee appointed to discuss with certain Ministers of the 
Provincial Government, proposal s with respect to financing 
and policies of multi-service care facility. 

f ) In-Camera Meetings 

(Aldermen Linnell, Phillips and Rankin) 

g) Private Hospital Claims 

(Aldermen Wilson and Hardwick) 
Appointed to discuss the subject matter with other municipalities 
and either in conjunction with the municipalities or alone, 
take the matter up with the Provincial Government. 

h ) Bond Issues 

(Alderman Adams, Board of Administration and Director of 
Finance ) 

Appointed to review bond issue offers. 


FOR COUNCIL ACTION SEE PAGE(S) ij... 


BOARD OF ADMINISTRATION 


PERSONNEL MATTERS 
REGULAR REPORT JANUARY 28, 1972 

RECOMMENDATION 

L. Salary and Classification Review - Two Positions, Works and 
Bui Id inqs Division, Board of Parks and Public Recreation 


The Acting Director of Personnel Services reports as follows: 

"At the request of the Supervisor of Works and Buildings Division, 
I have reviewed the duties and responsibilities of the position 
of Building Services Supervisor I. 

This position was reviewed in 1970 and the Board of Administration 
on August 21st, 1970 approved my report recommending no change 
in salary or classification as the duties and responsibilities 
of this position were within the classification of Building Ser- 
vices Supervisor I. 

However, the Superintendent of Parks now reports that "recent 
changes in operation and personnel in the Stanley Park Service 
Yard have necessitated reassignment of duties formerly undertaken 
by the Service Yard Supervisor." He advises that the position 
of Supervisor of Service Yard has been vacant for some time and 
therefore the responsibility of supervising a Foreman I in charge 
of the scavenging section was assigned to the Building Services 
Supervisor I. 

The Superintendent of Parks also reports that there is no neces- 
sity to retain the position of Supervisor of Service Yard. I 
therefore recommend that this position be abolished. 

The Foreman I position described above has been recently reviewed 
and the Board of Administration on January 3rd, 1972 approved 
my recommendation of no change in salary or classification for 
this position. 

My recent review reveals that the incumbent performs administra- 
tive and supervisory work involving the responsibility for jani- 
torial, custodial and minor maintenance work in moderately large 
Park Board buildings and subsidiary offices and facilities. In 
addition, he now supervises a Foreman I (Pay Grade 21) who is in 
charge of the scavenging section. An employee of this class 
hires, trains and supervises permanent and casual staff, investi- 
gates and recommends maintenance repairs and engages contractors 
for minor repairs as required. This work now exceeds the Building 
Services Supervisor I classification and accordingly I have pre- 
pared a new class specification of Bui Lding Services Supervisor - 
Park Board, No. 625-3 to accurately reflect the duties performed. 
This position is equitably rated internally at Pay Grade 23 ($735- 
883) for a 40 hour week and I recommend that it be so classified 
effective July 1st, 1971. 

This position will continue to be excluded from the bargaining 
unit . 

The estimated recurring annual cost of this proposal determined 
by the increase in the final step in the pay range at 1971 (2nd 
half) rates and including fringe benefits at 23% will be $723. 
The Comptroller of Accounts advises that the additional funds 
estimated at $361. for six (6) months in 1971 and $723 for 1972 
will be provided for in the 1972 Park Board Budget. 

This report has been discussed with the Superintendent ' of Parks 
who is in agreement." 

Conf d 
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Board of Administration, January 28, 1972 
REGULAR REPORT (continued) 
Clause No. 1 (continued) 


. . (PERSONNEL - 2) 


SUMMARY 


In cumben t 


Present 

Classification 


Propos ed 
Classification 


Ef fe cti ve 
Date 


A. Robinson 


Building Services 
Supervisor I 
P.G. 20($643-772) 
Plus 8% for longer 
hours 


Building Services July 1/71 

Supervisor - Park 

Board 

P.G. 23($735-883) 

($843-883) * 
(For a 40 hr. week) 


Vacant 


Supervisor of Service ABOLISH 
Yard 

P.G. 26 ($843-1013 ) 

* Effective range as per Regulation 
160-1 (a) 


When 
Adopted 


YOUR BOARD 


RECOMMENDS 


that 
(1) 

(2) 
(3) 


The foregoing recommendations of the Acting 
Director of Personnel Services be adopted; 

Class Specification No. 625-3 "Building Services 
Supervisor - Park Board* be approved; 

Class Specification No. 1025 "Supervisor of Service 
Yard be abolished. 


fOR COUNCIL ACTION SEE PA(iE(S).. 
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PROPERTY MATTERS 


RECOMMENDATIONS FEBRUARY!^, 19?^ 


1 . Acquisition for Widening 
1051 East 37th Avenue 

The Supervisor of Property & Insurance reports as follows: 

"On September 21st, 1971, City Council considered a report ol the City 
Engineer regarding the question ol the possible widening of 37th Avenue 
between Fraser Street and Inverness Street. It was resolved as I'ollows: 

THAT (a) City-owned lots involved and advertised for sale, 
referred to in the Board ol Administration report 
ol June 8th 1971, be withdrawn from sale; 

(b) The City liigineer prepare plans and report back 
to Cotincil with respect to the development of 50- 
foot street; 

(c) The required action be taken with regard to estab- 
lishment of a building line on the north side of 
37th Avenue affected; 

(d) The appropriate action be taken to sell off the 
balance of City-owned lots not required for the 
widening:. 

The foregoing resolution would indicate approval in principle by City 
Council of the acqiaisition of the properties which will be affected by 
the proposed building line. A further report as per (b) above is to be 
submitted by the City Engineer at an early date regarding the development 
of a 50-foot road allowance. 

It is understood that the City Engineer will recommend that the Supervisor 
of Property & Ins\irance be authorized to commence negotiations immediately for 
the acquisition of private lands on the N/'S of 37th Avenue and upon establishment 
of the required widening strips, the City Engineer will proceed with the re- 
location of pavements and curbs on the 50 ft. road allowance. Funds are to 
be provided for the foregoing in the 1972 Capital Programme. 

It is noted that City Council on October 5th 1971 approved the Board of 
Administration report of October 1st, 1971 recoramendinp acquisition of 
^ot 18, Block 12, P.L.s 668 to 670, known as 5332 Windsor Street for 
the future widening of 37th Avenue. 

The owners of Lot 19, Block 12, D.L.s 668 to 670, known as 1051 East 37th 
Avenue, have made enquiry concerning the purchase of this property by the 
City. Said property will have to be acquired for the development of a 
50-foot road allowance. These parties were opposed to the project and 
now wish to sell. Due to the aforesaid action of Council, it is unlikely 
that a buyer can be found. 

These premises comprise a one-storey frame dwelling with a main floor 
area of approximately 1050 square feet, erected in 196U on a lot 33' by 
100', zoned RS-1. The dwelling contains 5 rooms, has a fireplace in the 
living room, built-in electric range and oven in the kitchen, 5 plumbing 
fixtxires, patent shingle roof, stuooo and stone exterior, ooncrete founda- 
tion and full basement, and is heated by an automatic gas-fired furnace. 
At the rear of the dwelling is an attached carport with sundeok over. This 
dwelling is in excellent condition. 


( Cnnt i tinned ) 
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Board of Administration, February \\, 1 972 . . . (PROPERTY MATTERS - 2) 


Clause No. 1 (Continued) 


Following negotiations with the owners, they have agreed to sell for the 
sum of $30,000.00 as of January 31, 1972, subject to rent-free possession 
to March 31, 1972, This price is considered to be fair and equitable and 
is substantiated by an independent valuation. When the owners vacate, it 
is proposed to rent this property until removal of the dwelling is made 
necessary to facilitate development of the project. 

It is suggested that, pending receipt of the City Engineer's report and 
the establishment of the widening of 37th Avenue as a Capital Project, 
property acquisitions be charged to the Land Purchase Fund for Future 
Civic Purposes. 

RECOMMENDED that the Supervisor of Property and Insurance be authorized 
to acquire this property for the sum of $30,000.00 on the foregoing 
basis, chargeable to code #561/2902. 

Your Board, 

RECOMMEWDS the foregoing recommendation of the Supervisor of Property and 
Insurance be adopted./ 


2. Lease Tender Parking Site, Ptns . Block 112, 
and 113> D.L. 5^1 > within cloverleaf area, 
situated the North end Granville Bridge 

The Supervisor of Property and Insurance reports as follows: 

"On November 30th, 1971, City Council considered a rep>ort from 
the Supervisor of Property and Insurance respecting the results 
of a tender call for parking within the cloverleaf area situated 
at the North end of Grainville Bridge, 

Of the 5 bids received, that of Dominion Vancouver Motors Limited 
was in the aanount of $1,005,00 per month, auid that of the Cecil 
Motor Hotel was in the amount of $1,000,00 per month. These bids 
represented the best return to the City, After consideration of 
the report 2Lnd the hearing of delegations from both Dominion 
Vancouver Motors and the Cecil Motor Hotel, Council instructed 
that the Supervisor of Property and Insuraunce negotiate with the 
two parties in an endeavour to arrange a mutuaLLly satisfactory 
lease. The Supervisor of Property and Insurance advises Council 
that successful negotiations have been concluded aind that two 
separate leases will be drawn for use of the subject site on 
the basis of the attached sketch. Each party will pay a monthly 
rental of $502,50 per month. 

Both leases require that the City be named as aoi insured in the 
amount of not less than $300,000,00, inclusive limits, both 
teneunts are to share responsibilities for repair auid maintenance 
of access to their sites. 

The Dominion Vancouver Motors Limited lease also requires that 
they be responsible for the installation of api>roximatcly 40 
feet of fencing to the satisfact ion of the Supervisor of Property 
and Insurance, 

Both leases are to commence from Jcuiuary 1st, 1972 and are to be 
for a term of 5 years, subject to a rental review at years, 
each lessee to bear all expenses except property taxes, 

(Continued ) 



Board of Administration, February i|, 1972 . . . (PROPERTY MATTERS - 3) 


Clause No. 2 (Continued) 


RECOMMENDED that leases be drawn for Dominion Vancouver Motors 
Limited and Cecil Motor Hotel on the basis of the foregoing 
report to the satisfaction of Corporation Counsel and the 
Supervisor of Property iind Insurance." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 


3. Acquisxtxon foi^ ReploLting 

S.E. Sector, 7115' Boundary Road 

The Supervisor of Property and Insurance reports as follows: 

"The Lot 26, Blocks 1 to 3, NE% D.L. 335 is required for 
replotting purposes in connection with the expanded program 
of redevelopment in the S.E. Sector authorized by City 
Council on June 21st, 1968. This property is one of the 
last two remaining properties to be acquired in the area bounded 
by 54th Avenue, Boundary Road, S.E. Marine Drive and Kerr 
Street. The acquisition of this property will mean that the 
necessary preliminary work can proceed without interruption. 

These premises comprise a 2 storoy non-basement frame dwelling, 
with a main floor area of 816 sq. ft., erected in 1963 on a lot 
62' X 374.93', zoned RS-1. The dwelling contains 3 rooms plus 
a den and storage area on the main floor, 3 rooms on the 2nd 
floor, 6 plumbing fixtures, part sh£j<e roof and part tar and 
gravel roof, stucco axid wood siding exterior, concrete foundation 
and heat is supplied by an automatic gas-fired furnace. The 
dwelling, which is in good condition for age and type, also has 
an attached carport with sundeck. A landscape eind nursery 
business is carried on at this site esid accessory buildings 
include 4 greenhouses and 2 sheds of various sizes and conditions. 

Following negotiations with the owners, they have agreed to sell 
for the sum of $58,000.00 as of February 15th, 1972, subject to 
the owners retaining rent-free possession to April 30th, 1972 
and thereafter, paying a rent of $150.00 per month. Also the 
City is to purchase the unsold shrubs and plants, as of July 31st, 
1972, at a wholesale price to be determined by a member of the 
Nursery Association and a qualified employee of the Board of 
Parks £Uid Public Recreation. Arrauigements are being made in 
this regard. This settlement price is considered to ho. realistic 
and is endorsed by the City Solicitor. The above rental will continue 
until vacant possession is obtained by the City, on Julv 31, 1"7?. 

Prior to reaching settlement with the owners, as set out above, a 
final offer of $55,000.00 was macle as a precursor to obtaining 
authority to expropriate. With a view to avoiding expropriation 
proceedings, the owners, who had been asking $65,000.00, submitted 
a counter-offer to sell at $58,0(K).00 on the foregoing basis. 

RECOMMENDED that the Sujiervisor of l'roi>orty and Insurance be 

authorized to acquire the above-described property for the sum 

of $58,000.00 on the foregoing b.sis chargeable to Code #4906/268." 

Your Board 

IlECCWMENDS the forogoing rocommeiulat i on of the ;>uj)ervisor of Property 
J Old Insurance be adopted. 
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Board of Administration, February l\ , 197^ • • . (PROPERTY MATTERS - 1+) 


"The City's aunniial Marine Policy insuring the City Police and Fire boats, 
expires on February 20, 1972. The present insurance provides standard 
Marine, Hull, Machinery & Equipment covera^. Ship to Ship Collision and 
also contains a $250.00 deductible clause on all four vessels. The present 
broker, H. A. Roberts Insxirance Agencies Limited, have placed the existing 
cover with underwriters at Lloyds. The current annual premitnn is $1+, 636, 13 
and was determined on the basis of values submitted by an independent 
appraisal in December, 1970. 

Prior to calling for tenders to renew the Fleet coverage. Marine Surveyors 
of Western Canada were requested to re-appraise the value of the two larger 
vessels on the basis of current replacement value. This resulted in an 
approximate 31^ incirease in the insurable value of the vessels. On January 
31, 1972, tenders were opened at a Board of Administration meeting in accord- 
ance with the standard procedvires. Three quotations were received and all 
were on behalf of Underwriters at Lloyds, London. They are as follows: 

(a) Macaulay Nicolls Maitland & Co. Ltd. $6,159.75 

(b) Vancouver Holdings (B.C.) Limited 6,232.00 

(C) H.A. Roberts Insurance Agencies Ltd. 6,232.21 

The quotations have varied from past coverage inasmuch as the two fireboats 
will be subject to a $500.00 deductible for each loss. The Supervisor of 
Property & Insurance has questioned the insurance industry with respect to 
the application of the hi^er deductible and has ascertained that primarily 
due to inflation, Lloyds Underwriters have deemed it necessary to apply 
larger deductible on risks of greater monetary value. 

RECOMMENDED that low quotation (a) in the amount of $6,159.75, submitted by 
Macaulay, Nicolls, Maitland & Co. Ltd. on behalf of Underwriters at Lloyds 
be accepted, and that the firm of Macaulay, Nicolls, Maitland be appointed 
to act as the City's Marine Broker for the term of the policy." 


RECOMMENDS the foregoing recommendation of the Supervisor of Property & Insurance 
be adopted. 


Marine Insurance Coverage 


The Supervisor of Property & Insurance reports as follows: 


Your Board 


FOR COUNCIL ACTION SEE PAGE(S). 
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CITY OF VANCOUVER 
SPECIAL COUNCIL - February 10. 1972 
PUBLIC HEARING 


A Special meeting of the Council of the City of Vancouver 
was held in the Council Chamber on Thursday, February 10, 1972, 
at 2:00 p.m., for the purpose of holding a Public Hearing to 
amend the Zoning and Development By-law. 

PRESENT: His Worship the Mayor (In the Chair) 

Aldermen Bird, Broome, Calder, Hardwick, 
Linnell, Phillips, Rankin, and 
Sweeney. 

ABSENT : Aid. Adams (Leave of Absence), Aid. Wilson 

CLERK TO THE COUNCIL : R. Henry. 


MOVED by Alderman Sweeney, 
SECONDED by Alderman Bird, 

THAT this Council do resolve itself into Committee of the 
Whole, His Worship the Mayor in the Chair, to consider proposed 
amendments to the Zoning and Development By-law. 

- CARRIED. 


1. S/VJ Corner of 48th Avenue 
and Oak Street 


An application was received from Mr. Tanaka, of D. M. Sarter, 
Architect, for Mr. and Mrs. Samuels,, to rezone Lots 11 and 12, 
Subdivision 13, Block 10, D.L. 526, situated on the south-west 
corner of 48th Avenue and Oak Street, 

From: RS-1 One-family Dwelling District 

To: CD-I Comprehensive Development District. 

The Technical Planning Board and the Vancouver City Planning 
Commission recommended approval of the application, with the uses 
restricted to townhouses only and customarily ancillary uses, 
subject to prior compliance by the owners with the following condi- 
tions : 

1. The lots to be first consolidated into one parcel and 
so registered in the Land Registry Office. 

2. The detailed scheme of development to be first approved 
by the Technical Planning Board after advice from the 
Design Panel on the architectural features, with the 
scheme of development not to be materially different 
from that submitted by D. M. Sarter, Architect, under 
date received by the Planning Department of October 14, 
1971, and noted as Job #7149. 


(continued) 


Special Council, February 10, 1972 

S/W Corner of 48th Avenue 
and Oak Street (continued) 

3. The floor space ratio not to exceed 0.40 gross, but 
excluding underground parking and ancillary storage 
area and access to the underground parking. 

FURTHER, that should the foregoing conditions not be com- 
plied with within 180 days of approval at Public Hearing to 
the rezoning, the approval contained in this resolution 
shall expire. 

There was no one present to oppose the application. 

MOVED by Alderman Broome , 

THAT the foregoing application by Mr. Tanaka be approved, 
subject to the foregoing conditions as recommended by the Technical 
Planning Board and the Vancouver City Planning Commission. 

- CARRIED. 

2. N/S of S.E. Marine Drive between 
Main and Sophia Streets 

An application was received from Texaco Canada Limited, to 
rezone Lots 45 and 45, Block 3, D.L„ 313, situated on the north 
side of S.E. Marine Drive between Main and Sophia Streets, 

From: RS-1 One-family Dwelling District 

To: C-1 Commercial District. 

The Technical Planning Board and the Vancouver City Planning 
Commission recommended approval of the application, subject to 
prior compliance by the owners with the following conditions: 

1. Lot 6 and Lots 45 and 46 to be first consolidated into 
one parcel and so registered in the Land Registry Office, 
subject to satisfactory arrangements being made through 
the City Engineer regarding the easement on the easterly 
boundary of Lot 6. 

2. The detailed scheme of development being first approved 
by Council after reports thereon from the Technical 
Planning Board and the Vancouver City Planning Commission, 
special attention being given to the treatment and land- 
scaping on the site, particularly the area adjacent to the 
single-family homes, and having a suitably designed 
building in keeping with the general area. 

FURTHER, that should the foregoing conditions not be complied 
with within 180 days of approval at Public Hearing to the 
rezoning, the approval contained in this resolution shall expire. 

MOVED by Alderman Bird, 

THAT the foregoing application from Texaco Canada Limited be 
approved, subject to the foregoing conditions as recommended by the 
Technical Planning Board and the Vancouver City Planning Commission. 
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Aldermen Calder and Rankin arrived at the Special Council 
meeting at this point. 


3. Area bounded by Pender, Keefer, 
Gore and Jackson Streets 


An application was received from the Director of Planning and 
Civic Development, with respect to Lots A, B, C and D, Block 122, 
D.L. 196, situated on blocks bounded by Pender, Keefer, Gore and 
Jackson Streets. The application is to amend By-law #4393, Section 
2A, by adding the following use: "a building or use essential in 
this district required by a public authority" (i.e., a firehall) . 

The Technical Planning Board and the Vancouver City Planning 
Commission recommended approval of the application. However, 
Council's attention was drawn to a letter from the Vancouver City 
Planning Commission, in which it was pointed out that its recommenda- 
tion was made for the purpose of permitting a fire hall only, and 
that no other public use was envisaged. 

The Director of Planning and Civic Development, with the aid of 
maps, gave an explanation of the application. The Fire Chief, who 
also was present, gave details of the proposed fire hall, and also 
the existing situation with respect to fire halls in the area. 

Council received the following delegations, speaking against 
the application: 

1. Mr. H.E.S. Fan, representing various 
residents of the area? 

2. Mr. H. Con and Mr. S. Lee, representing 
various residents in the area. Brief and 
petition filed; 

3. Mrs. J. Adams; 

4. Mr. Jeffrey Hoy, representing the Chau Luen 
Society of Vancouver. 

Council also noted that a letter from Pender Realty and 
Insurance Agencies Ltd. also opposed the application. 

MOVED by Alderman Bird, 

THAT the foregoing application by the Director of Planning and 
Civic Development be approved. 

- CARRIED. 

4. N/E Corner of 58th Avenue 
and Kerr Street 


An application was received from the Director of Planning 
and Civic Development, with respect to Lots 3 and 4 of Lot A, D.L. 334, 
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! 

! N/E Corner of 58th Avenue 

I and Kerr Street (cont'd) 

! 

situated on the north-east corner of 58th Avenue and Kerr Street, 
! to amend By-law #4550, Section 2, by adding the following use: 
"a personal care home." 

j The Technical Planning Board and Vancouver City Planning 

I Commission recommended approval of the application. 

I There was no one present to oppose the application. 

i 

1 MOVED by Alderman Hardwick, 

THAT the foregoing application by the Director of Planning 
and Civic Development be approved. 

' - CARRIED. 

5. Area on East Side of Denman 

Street between Nelson and Comox Streets 

I An application was received from Mr. W. A. Street, with 

' respect to Lot A, Block 59, D.L. 185, situated on the east side of 
Denman Street between Nelson and Comox Streets. The application 
is to amend By-law #4295, Section 2(a), by deleting the following 
use "a high-rise apartment building" and substituting the 
following: "a high-rise hotel building." 

The Technical Planning Board and the Vancouver City Planning 
Commission both recommended approval of the application. 

Council noted a letter from Denman Place Merchants' Association 
supporting the application, and advising that existing parking 
facilities in Denman Place are more than adequate to handle any 
business increase. 

Parking requirements for the building were discussed as 
Council had been advised previously by the Technical Planning Board 
that an off-street parking study is underway as part of the overall 
Downtown Zoning Study. 


MOVED by Alderman Broome , 

THAT the foregoing application by Mr. Street be approved. 

(Amended) 

MOVED by Alderman Linnell, in amendment , 

THAT the following words be added to Alderman Broome ' s motion 
after the word 'approved': 

"subject to 98 additional parking 
spaces being provided by the applicant." 

(not put) 


(continued) 
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Area on the East Side of Denman Street 
between Nelson and Comox Streets (cont'd) 

MOVED by Alderman Bird, in amendment to the amendment , 

THAT the following words be added to Alderman Broome's motion 
after the word 'approved': 

"subject to the applicant complying 
with the necessary parking requirements 
when the new parking study report is 
received . " 

- CARRIED. 

The motion by Alderman Broome, as amended by Alderman Bird, 
was put and CARRIED, as follows: 

"THAT the foregoing application by Mr. Street be 
approved, subject to the applicant complying with 
the necessary parking requirements when the new 
parking regulation report is received." 

(Alderman Linnell and Alderman Rankin recorded in the 
I negative . ) 

' When the question was raised, the Council noted that three 

readings of the by-law would not be given until the parking report 
is received by Council in June of this year. 


MOVED by Alderman Bird, 

THAT the Committee rise and report. 

- CARRIED. 

MOVED by Alderman Bird, 
SECONDED by Alderman Hardwick, 

THAT the report of the Committee of the VJhole be adopted, and 
the Corporation Counsel be instructed to prepare and bring in the 
necessary amendments to the Zoning and Development By-law. 

- CARRIED. 


Celebrations on 

City Streets : Chinatown 

The Board of Administration submitted a report, dated 
February 10, 1972, in which the City Engineer advised that a re- 
quest had been received to have celebrations on street allowances 
on February 14 and 15, for the purpose of celebrating the Chinese 
New Year. The activites will take place on the west side of 
! Abbott, between Pender Street and the lane north. 

The Board of Administration submitted the following recom- 
mendation of the City Engineer, for consideration of Council: 
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Celebrations on City Streets: 
Chinatown (continued) 


"RECOMI'IEHDED that Mr, Sammy Kee and the Lotus Gardens 
be permitted to hold a Lion Daxice and celebration on Abbott Street between 
6:00 P.M. and 9:00 P.M. on Monday, February 1/., 1972, provided that:- 

(1) The event be contained to the west side of Abbott Street 
between Pender Street and the lane north. 

(2) All costs of signing and barricading be borne by the applicant. 

(3) The applicant enter into an arrangement satisfactory to Corporation 
Counsel indemnifying the City against all possible claims that may 
arise from holding this event. 

(4-) The cost of any additional street cleaning over and above normal 
street cleaning be borne by the applicant." 


MOVED by Alderman Sweeney, 
SECONDED by Alderman Bird, 

THAT the foregoing request by Mr. Saimiy Kee be approved, in 
accordance with conditions set out by the City Engineer. 

- CARRIED. 


Street Parades: 
Central District 

MOVED by Alderman Broome, 
SECONDED by Alderman Rankin, 

THAT the existing policy of Council approving parades in the 
central district be changed, so that such requests be left in 
the hands of the Board of Administration for approval; however, 
if approval should not be given, the request be submitted to City 
Council . 

FURTHER, THAT the Corporation Counsel be instructed to prepare 
and bring in the necessary amendment to the Street and Traffic 
By-law. 

- CARRIED. 


The Council adjourned at approximately 3:10 p.m. 


The foregoing are Minutes of the Special Council 
meeting (Public Hearing), dated February 10, 1972, 
adopted on February 22nd, 1972. 
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CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 


A Regular meeting of the Council of the City of Vancouver 
was held on Tuesday, February 15, 1972, in the Council Chamber, 
at approximately 9:30 a.m. 

PRESENT ; His Worship the Mayor 

Aldermen Bird, Broome, Calder, 
Linnell, Phillips, Rankin, 
Sweeney and Wilson. 

ABSENT: Alderman Adams (Leave of Absence) 

Alderman Hardwick 

CLERK TO THE COUNCIL : R. Thompson. 

PRAYER 

The proceedings in the Council Chamber were opened with 
prayer . 

ACKNOWLEDGMENT 

His Worship the Mayor acknowledged the presence in the 
Council Chamber of students from Eric Hamber Secondary 
School, under the direction of Mr. Laird. 

'IN CAMERA' MEETING 

The Council agreed to an 'In Camera' meeting later this day. 

ADOPTION OF MINUTES 

MOVED by Alderman Phillips, 
SECONDED by Alderman Linnell, 

THAT the Minutes of • the Regular Council meeting (including 'In 
Camera'), dated February 8, 1972, be adopted, after a change to 
the resolution on Page 2, re 1972 Assessment Roll, in order to 
clarify the intent. The resolution, therefore, is to be changed to 
read as follows: 


"MOVED by Alderman Phillips, 

THAT the Council appeal again to the Provincial govern- 
ment to eliminate the 10% limitation on assessments for 
school purposes, in respect of industrial, commercial, 
apartment, *and vacant lands , *as well as residential lands 
which have been rezoned, and the Board of Administration be 
requested to prepare, for Council's information, a report 
similar to the Board report dated May 3, 1971, being a 
statement of the effect of government action in this matter. 

FURTHER, THAT the U.B.C.M. be so informed, as well as 
its various member municipalities." 

* Changes made. 


- CARRIED. 
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COMMITTEE OF THE WHOLE 

MOVED by Alderman Bird, 
SECONDED by Alderman Wilson, 

THAT the Council resolve itself into Committee of the Whole, 
His Worship the Mayor in the Chair. 

- CARRIED. 


REPORT REFERENCE AND 
BOARD OF ADMINISTRATION AND OTHER REPORTS 

Block 42/52 Development 

The Board of Administration, under date of February 9, 1972, 
submitted a report regarding the Block 42/52 Development, par- 
ticularly in respect of design of the IBM Tower, changes in 
design, and pedestrian ground levels. Representatives of the 
developer, architects and construction company were present, and 
explanations were given by one of the architects and the developer. 

MOVED by Alderman Phillips, 

THAT the Council, through the Corporation Counsel and the 
Director of Planning and Civic Development, make representations 
to the developer to seek: 

a. improved pedestrian interest on the Granville Street 
and Howe Street facades particularly, i.e.: 

i. more retail continuity, including variety of 
small stores 

ii. more amenity in terms of arcades adding to the 
sidewalk space and interest; 

b. improved internal mall size and interrelation between 
Georgia and Dunsmuir Street mall levels; 

c. improvements in design to ensure that Phase I of the 
Block 42 development has an architectural cohesion 
pending development of later stages; 

d. satisfactory treatment of core structure roof; 

and report back to the Council the result of these discussions, 
and in regard to the City's position in these matters as per the 
prevailing agreement. 

- CARRIED. 

REPORT REFERENCE 

Medical Health Officer and Interim Detoxification Unit 

Director of Welfare and Re- 
habilitation 

(Clause 2, Board of Administration report (Social) 
Service and Health Matters) , dated February 
11. 1972. refers.) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS 

A. Board of Administration 

General Report, February 11, 1972 

Works and Utility Matters 

MOVED by Alderman Broome, 

THAT the report of the Board of Administration (Works and 
Utility Matters), dated February 11, 1972, be adopted. 

- CARRIED. 

Social Service and 
Health Matters 

Community Care Facilities 
Licensing Act 
(Clause 1) 

The Board of Administration reported, under date of 
February 11, 1972, as follows, in connection with the Community 
Care Facilities Licensing Act: 

'The Medical Health Officer reports as follows: 

"Council on November 9, 1971, resolved that "the Chairman of the Standing 
Comnittec on Health and Welfare make direct representations to the Minister of 
Health Services on this matter". On December 3, 1971, Alderman Linnell, accompanied 
by the Director of Welfare Services and the Medical Health Officer, presented the 
City's problems to Mr. Loffmark. 

On January 14, 1972, a reply was received from the Deputy Minister of 
Health directed to the Medical Health Officer. (This letter is appended). The 
Minister appears to be offering the service of two half-time nurses, the tempor- 
ary service for one year of the remaining Vancouver-based staff member of the 
Comnjjnity Care Facilities Licensinnr Board. No offer of clerical services was 
made, and no reference was made to proposed changes in the Act which would 
clarify the uncertainty of inspectional responsibility and staffing. 

In the report to Council dated November 9, 1971, the Director of Welfare 
Services and the Medical Health Officer recommended that a minimal program must 
at least include the equivalent of two professional and one clerical person. 

Alderman Linnell has replied to the Minister of Health (see attached 
letter). Your attention is drawn to the last paragraph of this letter wherein 
Alderman Linnell indicated that the matter must again be submitted to Council 
for consideration." 

Your Board submits the above report for Council CONSIDERATION. ' 


MOVED by Alderman Linnell, 

That the Council accept the arrangement proposed and referred 
to particularly in her communication to the Minister of Health 
Services and Hospital Insurance, under date of February 3, 1972. 

(Referred) 

MOVED by Alderman Broome , 

THAT the foregoing motion of Alderman Linnell be referred back 
to the Board of Administration for further report, having in mind 
the financial and legal implications. 



- CARRIED. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Social Service and 

Health Matters (continued) 

Interim Detoxification Unit 
115 East Cordova Street 
(Clause 2) 

MOVED by Alderman Broome , 

THAT this clause of the Board of Administration report (Social 
Service and Health Matters), dated February 11, 1972, be received 
for information. 

- CARRIED. 


Council recessed at approximately 10:45 a.m., following which 
an 'In Camera' meeting was held, and the Council subsequently re- 
cessed to reconvene in open session at 2:00 p.m. 


The Council, still in Committee of the Whole, reconvened in 
the Council Chamber at approximately 2;00 p.m.. His Worship the 
Mayor in the Chair and the following members present: 

PRESENT : His Worship the Mayor 

Aldermen Bird, Broome, Calder, Linnell, Phillips, 
Rankin, Sweeney and Wilson 

ABSENT : Alderman Adams (Leave of Absence) 
Alderman Hardwick 


BOARD OF ADMINISTRATION AND OTHER REPORTS (CONT'D) 

General Report, February 11 (cont'd ) 

Harbours and Parks Matters 

Maintenance of Thornton Park 

In connection with the matter of maintenance of Thornton Park, 
raised by the Burlington Northern Inc. and referred to in the report 
of the Board of Administration (Harbours and Parks matters) , dated 
February 11, 1972, it was, 

MOVED by Aid. Bird, 

THAT this clause be received. 

(amended) 

MOVED by Aid. Wilson, in amendment, 

THAT the following words be added to the motion of Alderman Bird 

'and that no action be taken to approve the request 
of the Company at this time'. 

- CARRIED 

The motion as amended, and reading as follows, was put and 
CARRIED: 

"THAT this clause be received and that no action 
be taken to approve the request of the Company 
at this time". 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
Building and Planning Matters 
Basement Unit: 

2938 Fraser Street (Clause 2 ) 

/ 

It was agreed to defer consideration of this clause pending 
the hearing of a delegation as requested. 

Fairview Corporation (British Columbia) 
Limited and Block 42 Undersurf ace Lease 
(Clause 4) 

MOVED bj Aid. Linnell 

THAT consideration of this clause be tabled pending receipt of 
a Board report on the parking situation re Blocks 52 and 42, as 
referred to in Downtown Parking Corporation letter dated February 8, 
1972, which the Alderman has referred to the Board of Administration. 

- CARRIED 


Balance of Building and Planning Matters 

MOVED by Aid. Bird, 

THAT, in respect of the report of the Board of Administration 
(Building; and Planning matters), dated February 11, 1972, Clauses 
1, and 5 be adopted and Clause 3 received for information. 

- CARRIED 

Finance Matters 

Financial Assistance re Annual Meeting: 
Canadian figure Skating Association 
(Clause 3) 

The Council considered a request fi'om Mrs. Yvonne Busch and 
Mrs. E. Mar for financial assistance in regard to the annual meeting 
of the Canadian Figure Skating Association to be held in Vancouver, 
May 11th to 14th, 1972. 

After due consideration no action was taken to approve this 
request . 

U.B.C.M. Services (Clause 4) 

In respect of additional U.B.C.M. Services, referred to in this 
Clause, it was, 

MOVED by Aid. Bird, 

THAT the Union of British Columbia Municipalities be advised 
that the City of Vancouver does not require the additional U.B.C.M. 
services ii'oposed. 

- CARRIED 


Metropolitan Ambulance Services Ltd: 
Contract (Cl ause 5) 

MOVKl) by Aid. Rankin, 

THAT the recommendations in this clause be approved and no 
further action be taken at this time in respect of change in the 
.:ity ambulance rate structure. 

^ ^ . ^, \ - CARRIED 

(Alderman Linnell recorded m the negative) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Metropolitan Ambulance Services Ltd. 
Contract (cont'd) 


MOVED by Aid. Broome, in amendment, 

THAT the recommendations in this clause be approved and the various 
City ambulance rates be increased by $5.00, with the exception of 
morgue services which be increased from $12.00 to $15.00; 

FURTHER THAT the proposed increases be subject to approval of 
the Provincial Government as necessary. 

- LOST 

(The amendment of Alderman Broome was put and LOST.) 

(The motion of Alderman Rankin was put and CARRIED.) 

Balance of Finance Matters 

MOVED by Aid. Sweeney, 

THAT Clauses 1, 2 and 6 of the report of the Board of Adminis- 
tration (Finance matters), dated February 11, 1972, be adopted. 

- CARRIED 

B . Property Matters 

MOVED by Aid. Broome, 

THAT, in respect of the report of the Board of Administration 
(Property matters), dated February 11, 1972, Clauses 1, 2, 3 and 5 
be adopted and Clause 4 received for information. 

- CARRIED 

C. Alterations to Existing Gasoline 
Service Stations (Texaco Canada Ltd. 
and Gulf Oil of Canada Limited) 


MOVED by Aid. Calder, 

THAT development permit applications referred to in report of 
the Director of Planning and Civic Development, submitted by the 
Board of Administration under date of February 9, 1972, in respect 
of Texaco Canada Ltd. and Gulf Oil of Canada Ltd., be approved, 
subject to the various conditions which pertain in each case, as 
referred to in the Director of Planning and Civic Development's 
report . 

- CARRIED 

E. Probation Services: 
Reorganization 

The Board of Administration, under date of February 11, 1972, 
submitted the following report: 

"City Council at its meeting on July 27th, 1971 approved a report 
dealing with the reorganization of the Provincial Courts Department. 

Prior to adoption of that report, the Provincial Courts (Family 
Division) were the responsibility of the Chief Probation Officer. 
City Council by its action of July 27th, 1971 combined all Provincial 
Courts in the City of Vancouver (Criminal, Traffic and Family Division) 
in to one Department under the control of the District Judge, with a 
City Department Head responsible to him for the effectiveness of the 
operation, and maintenance of the level of service. 

The changes in the administration of the Provincial Courts (Family 
Division) have been completed: the Chief Probation Officer now has 
no further responsibility in the matter. 

cont 'd . . . 
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BOAfiD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Probation Services: 
Reorganization (cont'd) 

Mr. G.C. Stevens, formerly the Chief Probation Officer, retired from 
City service effective May 31st, 1971 and since that date Mr. J. Gillis 
has been acting as Chief Probation Officer. 

At the request of your Board, the Acting Director of Personnel Services 
has reviewed the class specification of the Chief Probation Officer 
and the class specifications of the Assistant Chief probation Officers. 
His report is included below. 


The Administrative Analyst has reviewed the organization, and recommends 
that the Department be organized as shown in the attaclied chart, and 
in addition that the name of the Department be changed to ' Probation 
Services Department'. 

He recommends that the Probation service, formerly supervised by two 
Assistant Chief probation Officers (one for the Family Division, and 
one for the Juvenile Division) be supervised by one Assistant Chief 
Probation Officer. The staff establishment recommended, therefore, 
is forty-four (44) , a reduction of one position from that now 
authorized. 

The Acting Director of Personnel Services reports as follows: 
' One Position - Chief Probation Officer 

As illustrated above, the position of Chief Probation Officer no 
longer carries the responsibility of Court Clerk for the Provincial 
Court of B.C. (Family Division) . All other responsibilities attached 
to the position, that is, responsibility for probation services 
including tlie Juvenile Detention Home, will basically remain unaltered 
although obviously tlie incumbent will hnve. proportionately greater 
time to devote to them. 

Accordingly, I have revised Class Specification No. 311, "Chief 
Probation Officer" deleting reference to Court Clerk responsibilities 
and introducing other minor editorial refinements. Effective 
January 1, 1970, this position was upgriided from pay Grade 36 to 
37 based on the recommendation of Woods, Gordon and Company. In 
recognition of the decrease in responsibility noted above, I recommend 
that this position be reduced back to Pay Grade 3G effective when 
adopted. This position will remain excluded from the colloctivo 
agreement. 

Two Positions - Assistant Chief Probation Officer 

The Administrative Analyst's recommendation is to abolish the two 
positions of Assistant Chief Probation Officer, one position being 
responsible for juvenile and the other for family probation matters, 
and to establish one new Assistant Chief Probation Officer position 
encompassing both elements. 

The incumbent of this position will function at the Division Head 
level (Family and Juvenile Services Division) and will be generally 
responsible for the following: (1) Assisting the Chief Probation 
Officer in the overall development and management of the probation 
program (N.B. does not include responsibilities in connection with 
the Juvenile Detention Home), (2) Reviewing the developing of new 
or improved methods or procedures, forms and training programs, 
(3) Authorizing release of juveniles from custody prior to legal 
disposition (this requires that the incumbent be commissioned as 
a Justice of the Peace) , and (4) Meeting with judges and prosecutors 
regarding policies and procedures and the interpretation of new or 
proposed legislation. 

cent 'd . . . . 
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Probation Services: 
Reorganization (cont 'd ) 

The classification of Assistant Chief Probation Officer is Currently 
rated at Pay Grade 28, being last reviewed in 1967 when the Department 
was reorganized. Based on the increase in responsibility exemplified 
by the amalgamation under one position of the Juvenile and Family 
probation functions, I recommend that the new position of Assistant 
Chief probation Officer be rated at Pay Grade 30 ($1013 - 1212) 
effective when adopted. A revised class specification is attached. 

The probationary period would be one year. 

This position is to be excluded from the bargaining unit. 

The positions of "Assistant Superintendent, Juvenile Detention 
Home" and "Probation Officer III" will be the subject of a later 
report. 

This report has been discussed with the Acting Chief Probation 
Officer who concurs herein. 


SUMMARY 

Incumbent 
Vacant 

(Presently filled 
on an Acting 
basis by 
J. Gillis) 


A. 
J. 


Cobb in 
Gillis 


New Position 


Present 

Classification 

Chief Probation 
Officer 

P.O. 37 ($1380-1642) 


Assistant Chief 
Probation Officer 
P.G. 28 ($1013-1104) 


Proposed 
Classification 


Effective 
Date 


Chief Probation When 
Officer adopted 
P.G. 36 ($1321-1572) 


Abolish 


When 
vacant 


Assistant Chief When 
Probation Officer adopted 
P.G. 30 ($1060-1212) * 


* Effective range under Personnel Regulation 160-l(a)(2) 


1971 2nd Half Rates 
Summary of Recommendations 

Your Board RECOMMEND that: 


(i) upon adoption of this report the name of the Department be 
changed to ' Probation Services Department ' ; 

(ii) the number of permanently established staff positions for 
the Probation Service and Juvenile Detention Home Department 
be forty-four (44) , and that the organization be as 
illustrated under the heading 'Proposed' on the attached 
chart; 

(iii) the report of the Acting Director of Personnel Services be 
adopted ; 

(iv) the present vacant position of Chief Probation Officer be 
advertised and posted in accordance with Council policy." 


MOVED by Aid. Bird, 

THAT the foregoing recommendations of the Board of Administration 
be approved. 

- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

E. Report of the Standing Committee on 
Planning and Development, February 3, 1972 

MOVED by Aid. Bird, 

THAT the report of the Standing Committee on Planning and 
Development dated February 3, 1972, be adopted and the Director of 
Planning and Civic Development and the City Engineer be requested 
to report back to Council, within three weeks, on the various 
matters contained in Clause 2 in respect of Beauti f ication : Hastings 
Street, Cambie to Carrall. 

- CARRIED 

MOVED by Aid. Broome, 

THAT the communication from the Chairman of the Historic Area 
Advisory Board, forwarding a resolution that the City transfer to 
the Park Board, the care, custody and maintenance of Blood Alley 
Square for development as a Mini-Park, be received. 

- CARRIED 

F. Report of the Standing Committee 

on General Purposes, February 3, 1972 

MOVED by Aid. Broome, 

THAT the report of the Standing Coiiunittee on General Purposes 
dated February 3, 1972, be adopted. 

- CARRIED 

G. Report of Special Committee re 

New Social Allowance Rates, February 9 

MOVED by Aid. Broome, 

THAT the information filed with Council on behalf of the Special 
Committee re New Social Allowance Rates, and the subject of a brief 
to the Minister of Rehabilitation- and Social Improvement setting out 
the City's position, and presented at a meeting held with the Minister 
on February 7th, be received for information. 

- CARRIED 

H. Report of Official Traffic Commission 
January 31, 1972 

MOVED by Aid. Linnell, 

THAT the report of the Official Traffic Commission dated January 31 
1972, be adopted. 

- CARRIED 

I . Site No. 17 : 
Champlain Heights 

The Board of Administration, under date of February 9, 1972, 
submitted the following report: 

'The Director of Planning and Civic Development and the Supervisor of 
Property and Insurance report as follows: 

"On November 16th 1971 City Council approved a Board of Administration 
recommendation that Site No. 17 be awarded to Embassy Estates Limited 
subject to the provision of a performance bond for completion by 
August, 1972. 

Council will recall that in Embassy's submitted letter dated 
November 12th, 1971, they advised that their proposal would be 
developed under a joint venture agreement between the Embassy Group 
of Companies and Bramalea-Wescorp Developments Ltd. 

To date, Bramalea-Wescorp Developments Limited and Embassy Estates have 

1. made an application for a development permit; the processing 
of which is nearly complete; 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Site No. 17: 

Champlain Heights (cont'd) 


2. prepared concurrently, building drawings for preliminary discus- 
sions with the Building Division of the Department of Permits 
and Licenses with a view to expediting the issuance of a Building 
Permit; 

3. paid the City 5% of the total price of the land as a matter of 
good faith; 

4. obtained a commitment from Central Mortgage and Housing Corpor- 
ation which requires Embassy to make a start on construction by 
February 19th 1972. Embassy are optomistic that they will be 
able to maintain this tight schedule; 

5. have agreed to the terms of sale, namely: 

(a) sale price of $457,090.00 

(b) terms - h down, balance on or before September 30th 1972 
at 9% interest 

(c) subject to a public utility easement over the South 20 feet 
as per Plan LE 3522 

(d) subject to a bulkhead agreement above grade 

(e) date of sale to be in 90 days from date of Council's 
original approval (November 16th 1971) or the date of 
issuance of a development permit, whichever is the sooner. 

The Law Department suggests that in this particular case, an option 
to repurchase in favour of the City would be a better remedy in the 
event of default, than supplying a performance bond. 

It is recommended that the developers, Bramalea-Wescorp Developments 
Limited and Embassy Estates Limited be required to enter into a 
contract with the City by which they agree to complete all foundations 
for the housing complex by May 30th 1972 and complete construction 
of the housing complex before August 31st, 1972. In the event that the 
developers fail to complete construction to the points specified by 
the specified dates, the City shall have the right to repurchase the 
property at the original sales price. 

It is suggested that such a contract and option to repurchase would 
ensure, as far as is reasonably possible, that the developers are 
financially committed to construct the housing project as agreed. 

The developers have agreed to grant such an option to repurchase. 
It is RECOMMENDED that City Council: 

1. Approve the terms of sale for Site #17 to Bramalea-Wescorp 
Developments Ltd. and Embassy Estates Ltd. as outlined in this 
report. 

2. Approve the option to repurchase along the lines outlined in this 
report in lieu of the provision of a performance bond." 

Your Board RECOMMENDS that the joint report of the Director of Planning 
and Civic Development and the Supervisor of Property & Insurance be 
approved subject to an agreement satisfactory to the Corporation 
Counsel. ' 

MOVED by Aid. Bird, 

THAT the foregoing recommendation of the Board of Administration 
be approved . 

- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

J. Report of the Standing Committee on 
Finance, February 10, 1972 

m 

MOVED by Aid, Broome, 

THAT, in respect of the report of the Standing Committee on 
Finance, dated February 10, 1972, Clauses 1 and 2 be adopted and 
Clause 3 received for information. 

- CARRIED 


In connection with Clause 2 of this report in respect of School 
Budget: Increased Costs, the City Clerk reported a petition arrange- 
ment was put into effect in his office as of Friday last and to 
date there is one signature. 


K. National Research Council 

(Membership of Deputy City Engineer 
on Sub-Committee) 


The Board of Administration, under date of February 14, 1972, 
submitted the following report: 


' The City Engineer reports as followei 

" A sub-committee of the National Research Council is being 
formed to deal with engineering problems encountered in urban areas. 
The sub— committee will consider matters such as sand and gravel 
reserves, pavement design and maintenance, waste disposal, snow and 
ice removal, studded tires, excavations, etc. A number of repre- 
sentatives of universities in Canada as well as engineers from 
several cities have been asked to be members of the sub— committee . 
Mr. W. Curtis, the Deputy City Engineer, has been asked to serve 
on this sub— committee for three yeers. 

The sub-committee expects to meet in Ottawa two times 
per year. All expenses will be paid by the National Research 
Council so that the only cost to the City is Mr. Curtis' time, which 
would amount to several days per year. Since the research work with 
which the Committee will deal is of particular interest to the City 
Engineering Department and, in fact, several studies are currently 
underway in this Department on related matters, the loss of several 
days working time will be more than compensated by information which 
will be gained. 

I recommend that the Deputy City Engineer be permitted to 
serve oa the sub— committee of the National Research Council for a 
period of three years." 

Your Board RECOMMENDS the foregoing report of the City 
Engineer be adopted.' 

MOVED by Aid, Broome, 

THAT the foregoing recommendation ol the Board oJ' Administration 
be approved. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid, Broome, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid. Broome, 
SECONDED by Aid. Linnell, 

THAT the report of the Committee of the Whole be adopted. 



- CARRIED 
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BY-LAWS 


BY-LAW TO AMEND BY-LAW No. 4299 
BEING THE VEHICLES FOR HIRE BY-LAW 

MOVED by Aid. Rankin, 
SECONDED by Aid. Broome, 

THAT leave be given to introduce a By-law to amend By-law 
No. 4299 being the Vehicles for Hire By-law, and the By-law be read 
a first time. 

- CARRIED 

MOVED by Aid. Rankin, 
SECONDED by Aid. Broome, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Rankin, 
SECONDED by Aid. Broome, 

THAT Council do resolve itself into Committee of the Whole, to 
consider and report on the By-law, His Worship the Mayor in the 
Chair . 

- CARRIED 

MOVED by Aid. Rankin, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Rankin, 
SECONDED by Aid. Broome, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Rankin, 
SECONDED by Aid. Broome, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED 

(The By-law received three readings) 


MOTIONS 

1. Centre Boulevards: 

Undergrounding Electrical Services 

MOVED by Aid. Broome, 
SECONDED by Aid. Linnell, 

THAT, in view of the proposed sharing in the cost of under- 
grounding electrical services as set out in the budget proposals 
of the Minister of Finance, Council instruct the Board of Admin- 
istration to investigate the cost of undergrounding the remaining 
pole line on East 1st Avenue and on West 16th Avenue, as both of 
these streets have centre boulevards. 


- CARRIED 
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MOTIONS (cont'd) 


2. Surplus Office Furniture for the 

Vancouver Association for the Mentally Retarded 

MOVED by Aid. Wilson, 
SECONDED by Aid. Bird, 

THAT WHEREAS the Vancouver Association for the Mentally Retarded 
are in dire need of some office furniture which will aid in organizing 
their administration; 

AND WHEREAS the City holds in storage surplus furniture from 
fireballs ; 

THEREFORE BE IT RESOLVED that the Purchasing Agent be authorized 
to discuss with the Association the question of the City assisting 
in securing some of their requirements; 

FURTHER THAT the Purchasing Agent report to the Council through 
the Board of Administration. 
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- CARRIED 


ENQUIRIES AND OTHER MATTERS 


Alderman Rankin - 
Beach Park Plaza 
Development 


referred to the proposed high rise 
apartment development at 2280 Cornwall 
Street, referred to as Beach Park Plaza 
and overlooking the Kitsilano waterfront. 
The Alderman expressed concern and that 
action should be immediately taken to 
review this matter, particularly with 
respect to prohibiting this type of 
development . 

It was advised the Director of Planning 
and Civic Development will be reporting 
to Council on rezoning in this area. 

Alderman Sweeney advised that the developer 
is willing to stop further action on the 
site pending Council 's consideration of 
a report on the matter. 


In answer to an enquiry from Alderman 
Bird, His Worship the Mayor advised he 
had informed the President of the Kitsilano 
Ratepayers Association that he could appear 
before Council next week when a report will 
be submitted on the subject. 


Alderman Rankin - 
Army and Navy Store: 
Cordova Street 


referred to the ce 
Army and Navy stor 
suggested that the 
asked to check oth 
the area to ensure 
sound . 


iling collapse in the 
e on Cordova Street and 

Building Inspector be 
er similar buildings in 

they are structurally 


His Worship the Mayor so directed. 


Alderman Wilson - referred to a complaint received respecting 

Penalty; Dog Licenses failure to pay a dog license on the 

required date and therefore a penalty 
was applied. The Alderman felt the Board 
of Administration should review the 
penalty requirement as, in his view, it 
appeared to be excessive. 


The Mayor directed the matter to the 
Board of Administration to look into. 
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ENQUIRIES AND OTHER MATTERS (cont'd) 

Alderman Wilson - advised that the Urban Transportation 

Urban Transportation Committee of the C.F.M.M. which was to 

Committee Meeting: CFMM meet on February 18th in Ottawa will 

now meet on March 7th, or 8th. 

The Alderman advised that in connection 
with this meeting the members of 
Council have been asked for suggestions 
in order that Alderman Wilson may take 
these with him to the meeting. 


The Council adjourned at approximately 2:45 P.M. 

*** 


The foregoing are Minutes of the Regular Council meeting 
dated February 15, 1972, adopted on February 22, 1972, 
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BOARD OF ADMINISTRATION (WORKS) 1 

February 11th, 1972 

The following is a report of the Board of Administration: 

WORKS & UTILITY MATTERS 
CITY ENGINEER'S REFORT 


RECOMMENDATIONS: 


1. Storm Sewer in Lane North of Kingsway 
and East of Aberdeen Street 


"At the present time, there is no storm sewer in the lane north of 
Kingsway and east of Aberdeen Street. In order to provide adequate drainage 
for the abutting properties, it is necessary to install a storm sewer. 

The estimated cost of this work is $7,500. 

I RECOMMEND that $7,500 be appropriated from Account Code 117/790-i, 
'Reconstruction and Relief, Unallocated'." 

Your Board RECOMMENDS that the foregoing be approved. 


2. Storm Sewer on Ravine Street. North of Euclid Avenue 

"Ravine Street, north of Euclid Avenue, is to be paved as part of 
the 1972 paving program. Since there is not a City storm sewer to serve the 
properties abutting this street, it is necessary to install one and provide 
connections to these properties prior to paving. 

The estimated cost of this work is $15,000. 

I RECOMMEND that $15,000 be appropriated from Account Code 117/7903, 
'Prior to Paving, Unallocated' ." 

Your Board RECOMMENDS that the foregoing be approved. 


3. Siphon from 6th Avenue at Lane Wesi of Commercial Drive 
to 8th Avenue Interceptor 

"The construction of an 'inverted siphon' along 6th Avenue from 
the lane west of Commercial Drive to the 8th Avenue Interceptor will allow 
the dry weather (sanitary) flow from an area of approximately 300 acres to 
the east of Commercial Drive to be directed io the lona Treatment Plant. 
Sewage from this area currently discharges directly to Burrard Inlet. 

This project has been approved under the Winter Works Local 
Initiatives Program. The estimated total cost is $120,000 of which the 
Senior Government share is estimated to be $3 4,000. 

I RECOMMEND that $106,000 be appropriated from Account Code 117/7905, 
'Provision for Pollution Control'." 


Your Board RECOMMENDS that the foregoing be approved. 


fOP COUNCIL ACTION SEE PAGE(S) . .fl 
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CONSIDERATION 

1. Community Care Facilities Licensing Act 
The Medical Health Officer reports as follows: 

"Council on November 9, 1971, resolved that "the Chairman of the Standing 
Comnittee on Health and Welfare make direct representations to the Minister of 
Health Services on this matter". On December 3, 1971, Alderman Linnell, accompanied 
by the Director of Welfare Services and the Medical Health Officer, presented the 
City's problems to Mr. Loffmark, 

On January 14, 1972, a reply was received from the Deputy Minister of 
Health directed to the Medical Health Officer. (This letter is appended). The 
Minister appears to be offering the service of two half-time nurses, the tempor- 
ary service for one year of the remaining Vancouver-based staff member of the 
Community Care Facilities Licensing Board. No offer of clerical services was 
made, and no reference was made to proposed chan/jes in the Act which would 
clarify the uncertainty of inspectional responsibility and staffing. 

In the report to Council dated November 9, 1971, the Director of Welfare 
Services and the Medical Health Officer recommended that a minimal program must 
at least include the equivalent of two professional and one clerical person. 

Alderman Linnell has replied to the Minister of Health (see attached 
letter). Your attention is drawn to the last paragraph of this letter wherein 
Alderman Linnell indicated that the matter must again be submitted to Council 
for consideration." 

Your Board submits the above report for Council CONSIDERATION. 
INFORMATION 


2. Interim Detoxification Unit 
115 East Cordova Street 

The Medical Health Officer and the Director of V/elfare Services report as 
f ol lows : 

"On September 14, 1971, City Council, adopted the following resolutions 
of the Standing Committee on Health & V/elfare dated August 26, 1971. 

'(a) That the Medical Health Officer and the Director of Welfare Services 
be empowered to explore with operators in the Skid Road area the 
possibility of setting aside some bods for more intensive care and 
to determine with them what additio r.il staff costs would be antici- 
pated. 

(b) That the Medical Health Officer and the Director of Welfare Services 
be empowered to discuss with officials of the Provincial Government, 
the possibility of operating these iflditional beds at a higher rate 
under the terms of the present cost sharing arrangements. 

(c) That the Medical Health Officer and the Director oJ Welfare Services 
be directed to explore the provision of detoxification services in 
existing or new facilities and repo't back to Council.' 

As a result of this recommendation, the director of Well are Services and 
the Medical Health Officer ronvenod a m<'eting o nj;ency rcpres'.'ntat ives to 
locate a facility and prepare a plan for an Int. -rim Detoxification Unit. 
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Suitable premises were found at 115 East Cordova Street, which were part 
of a hostel operated by the Salvation Army Harbour Lights. A submission was 
prepared by thi.-^ Planning; Coiimittee , with the Salvation Army, to the Minister 
of Rehabilitation & Social Insurance. Approval was given for the facility 
contingent upon the continued operation of a corimittee to take responsibility 
for the supervision of its profjram and policies. The Salvation Array were to 
be responsible for the day to day administration of the Unit. The details of 
this arran^jement are embodied in the attached Sub-Comraittee report. In order 
to assure maximum coordination of alcohol treatment services, the Advisory 
Coi^mittee is nov; under the auspices of the Greater Vancouver Detoxification 
Centre Society, t^ilrrently. Alderman Wilson and Dr. Donham are Board members 
of this Society. 

It is not intended that the program of the Interim Detoxification Unit 
be developed in isolation from other alcohol treatment and rehabilitation resource 
A close workin.; relation.^hip with the Vancouver City Police Department is being 
developed and the interrelationship between this facility and other resources is 
to be actively developed by a coordinator, to be hired by the Greater Vancouver 
Detoxification Centre Society. The major funding of this position has been 
guaranteed by tha Province of British ColjtTibia Council on Dru<rs, Alcohol and 
Tobacco for a two year period. The operating budjiet for the Interim Detoxifi- 
cation Unit will be covered in the usual manner of welfare services throu;^h 
billing the Department of Rehabilitation & Social Improvement, with subsequent 
Municipal sharing of 15%. 

It is our opinion, therefore, that the Interim Detoxification Unit, which 
has already started minimal operation, should be a very significant additional 
resource in the management of the Skid Road alcoholic. It is also encouraging 
that this program will be closely worked into the network of alcohol treatment 
resources." 

Your Board recoriOTends that the above report of the Medical Health 
Officer and the Director of Welfare and Rehabilitation be received 
for Council INFORMATION. 
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HARBOURS AND PARKS MATTERS 


CONSIDERATION 


Maintenance of Thornton Park 


The Corporation Counsel reports as follows: 


"Burlington Northern Inc. by letter dated January 25, 
1972, to the City Clerk makes reference to the agree- 
ment of November 5, 1924, between the City and Vancouver, 
Victoria and Eastern Railway and Navigation Company (now 
called Burlington Northern Inc.) which reads in part as 
follows:- 


'The Railway will pay annually commencing the first 
day of January, in the year 1925 (and on each first 
day of January thereafter) to the City the sum of 
eight hundred dollars ($800.00) for the purpose of 
the development, improvement, and maintenance by the 
City as public parks in keeping and in accordance with 
the general scheme of park development in that local- 
ity, all those areas marked with the letters "G" and 
"H" on a plan annexed to a certain Memorandum of 
Agreement dated the 21st day of April, A.D. 1924, and 
made between the parties hereto, and the City will 
apply the said money annually for the purposes herein 
stated. ' 

The two park areas referred to in the agreement are known as 
Thornton Park. The Solicitor for the Railway Company advises 
that the Railway's station was demolished in the month of 
January, 196 5 and that the main purpose for the park was to 
beautify the station area. The Railway's position is that 
since the station has been demolished, there is no justifi- 
cation for this annual payment towards the maintenance of the 
park. 

This request was originally brought by the Railway Company in 
1967 and on June 13, 19 67, Council passed the following 
resolution :- 

'That the contribution by the Company of $800 in 
connection with maintenance of certain park areas 
as provided for in agreement dated November 5, 1924, 
be continued . ' 

The Railway Company requests the Council to reconsider its 
position with respect to this application of the Railway 
Company. 

For the information of Council, this matter was submitted 
to the Park Board in 1965 and the following resolution was 
passed:- 


Cont'd 
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« 

•That the Great Northern Railway Company be 
requested to continue to pay the agreed $800 
amount per annum toward maintenance of Thornton 
Park as they are still operating from a station 
in the vicinity, ' 

The correspondence of the Railway Company with the City 
Clerk is attached hereto." 


Your Board submits the foregoing report of the Corporation Counsel 
for Council's CONSIDERATION. 


COUNCIL ACTION SEE PAGE(S) 
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BUILDING AND PLANNING MATTERS 


RECOMMENDATION 


1. Public Housing Project - Raymur Place, 
Statement of Construction Costs 


Your Board submits the following report from the Director of 
Finance . 

"The final statement of costs has been received from Central 
Mortgage and Housing Corporation re the Raymur Place Housing Project. 
The statement shows that construction costs, including land acquisi- 
tion and other costs amounted to $6,366,630.79 to which has been 
added interest during construction amounting to $811,459.55 for a 
total capital cost of $7,178,090.34 as at December 31, 1968. 

The total capital cost is to be amortized by 50 equal annual 
payments of $4 32,714.66. The amount of the annual payment has been 
verified by the Comptroller of Accounts. 

The Statement of House Construction and Ground Service Costs 
as at December 31, 1968 has been accepted on behalf of the Federal - 
Provincial Partnership by Central Mortgage and Housing Corporation 
and the Province of British Columbia and it is in order for the 
City Clerk to indicate the City's acceptance by signing the State- 
ment. " 

Your Board RECOMMENDS that the City Clerk be authorized to 
sign the Statement indicating acceptance by the City of Vancouver. 


COUNCIL INFORMATION 


2. 2938 Eraser Street 


A letter dated December 29, 1971 has been received from Mr. 
W. Lamberton requesting permission to occupy a dwelling unit in 
the basement of the building at the above noted address. The Director 
of Permits & Licenses reports as follows :- 

"A search of the records reveals that prior to 1965 the build- 
ing was illegally occupied as a multiple conversion dwelling con- 
taining one housekeeping unit in the basement, one housekeeping 
unit on the main floor and one housekeeping unit and two sleeping 
units on the second floor. As a result of notification in 1964, 
the building reverted to a one family dwelling early in 1965. 

Re-inspection of the building in 1966, 1967 and 1968 found 
that the building was occupied as a one family dwelling. As a 
result of a fire, re-inspection was again made of the building in 
1971 at which time it was found that the building was occupied as 
a duplex with one dwelling unit on the main floor and one dwelling 
unit on the second floor, and no living or sleeping unit in the 
basement. As a result of this inspection an application was made 
for a Development Permit for one dwelling unit in the basement, one 
dwelling unit on the main floor and one dwelling unit on the second 
floor. The Technical Planning Board approved the application, but 
with the condition that the basement could not be used or occupied 
as separate living quarters. The Zoning and Development By-law 
stipulates that the Technical Planning Board can only deal with 
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illegal basement accommodation that has been continuously used and 
occupied since a date prior to 1956. Mr. Lamberton appealed this 
decision and on January 27, 1972, the Board of Variance upheld the 
decision of the Technical Planning Board. At the hearing of the 
Board of Variance it was ascertained that Mr. Lamberton also is the 
registered owner of the property at 2950 Fraser Street and 721 East 
15th Avenue. The basement unit of the building at 2938 Fraser 
Street is vacant, has not been continuously used or occupied since 
1965, and the only apparent hardship would be from loss of addi- 
tional revenue from this accommodation." 

Your Board submits the report of the Director of Permits & 
Licenses for the INFORMATION of Council. 


DELEGATION REQUEST: Mr. W. Lamberton 

3. Information and Statistics Bulletin #2 

C.B.D. Office Establishment - Directory Analysis 

The Director of Planning and Civic Development reports as follows: - 

"BACKGROUND 

At its meeting of February 1, 1972, Council received for 
information the first of a series of Information and Statistics 
Bulletins, which presented data from a study of the Downtown 
which is part of a larger study. It was pointed out that in many 
cases data of this type can be useful to City Council and to special 
groups in the City if it is made available in greater detail than 
possible in general reports. 

DOWNTOWN OFFICE DISTRIBUTION AND MOVEMENT 

As part of the study of Downtown it has been necessary to 
determine the types of office businesses that v.d.11 require locations 
in the metropolitan Central Business District in the future. 

Information about office businesses within the Downtown has 
been assembled, utilizing City directory information for the years 
i960, 1964 and 1970. The study has revealed facts about the move- 
ment of specific businesses within the Downtown area, as well as 
information about the types of businesses that arc locating in the 
Downtown. In addition it has indicated the trends in kinds of 
businesses migrating to or froni the suburbs. 

As with the previous bulletin, a sniall charge will be made for 
this publication to cover the cost of produc tion. However, a limited 
free circulation to liliraries, luiiversities and organizations, concerned 
with development, will be made. 

A copy of the Information and Statistics Bulletin // 2 - C. B. D. 
Office Establishme n t - Directory Analysis is iittached for the 
information of Council. " 


Your Board submits the foregoing report of the Director of 
Planning and Civic Development for the INFORMATION of Council. 
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RECOMMENDATION 

4. Fairview Corporation (British Columbia) 
Limited and Block 42 Undersurface Lease 

The Corporation Counsel reports as follows: 


"By the Agreement to Lease dated July 9, 1967, and made 
between the City and the developers of Block 42 and Block 
52 (authorized by the Vancouver -Enabling Act, 1968) , the 
City agreed to lease the undersurface of certain portions 
of Howe Street and Robson Street to Pacific Centre Limited 

(herein called "Pacific") to facilitate the construction 
of an underground garage on Block 52 and also to lease 

(herein called the Block 42 Undersurface Lease) the under- 
surface of certain portions of Hov/e , Georgia and Granville 
Street to Fairview Corporation (British Columbia) Limited 

(herein called "Fairview") to facilitate the construction of 
an underground garage on Block 42, and the construction of 
retail stores and pedestrian malls in the undersurface areas 

The Vancouver Enabling Act, 1968, makes provision for amend- 
ing the Block 42 Undersurface Lease as agreed upon by the 
parties and authorized by Order- in-Council . 

The Block 52 Undersurface Lease vas approved by Council on 
April 15, 1969. The terms of the Block 42 Undersurface 
Lease have been settled subject to the approv?il of Council. 
There have been several minor changes made to the Block 42 
Undersurface Lease as originally contemplated by the Agree- 
ment to Lease, however, the principal change is that the 
developers will be permitted to use the Block 52 Undersur- 
face Lease areas and the Block Undersurface Lease areas 
for conunercial and storage areas , electrical and mechanical 
services. Originally the developers were not permitted to 
use the undersurface of Howe Street for any other purpose 
than access to the parking garage and truck loading areas. 
The developers will now pay real-property taxes on the 
structures, machinery and cquipniant erected by them as a 
result of such permission, togetUor with rent. The rent 
will be $4.00 per square loot applied to the undersurface 
areas at the Dunsmuir Street level (which is the same rent 
the developers will pay for the undersurface areas used 
for retail stores and other inco ne-producinq purposes at 
the Dunsmuir Street level) . 

Accompanying the Block 42 Undersurface Lease is the Block 
4 2 Undersurface Lease Subc)rdinat ion Agreement which is 
substantially as contemplated by the Agreement to Lease. 

Since the developers have reachel agreement with Hudson's 
Bay Company Properties Limited (horein called "the Bay") 
for a connection under Granville Street between Block 42 
and the Bay property, a tripartite agreement has been pre- 
pared between Fairview and the B ly and the City wherein 
the Bay covenantij with the City that it will enter into an 

agreement (herein called "the Restrictive Covenant 
Agreement") between the B<iy, the City and Thc> Royal 
Trust Company in the form attach c^d thereto providing 
for unobstructed access through the Bay property at all 
times from the development connecting Block 4 2 with the 
Bay property to the sidewalk on the easterly side of 
Granville Street. This agreement was necessary to ensure 
that there will be a permi^nent fire exit from the under- 
surface development and will be registered in the Land 
Registry Office. 
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Pacific advises that it proposes to amalgamate with 
Fairview on March 1, 1972. Pacific requests the approval 
of Council to this amalgamation. I am advised by the 
solicitors for Pacific that the shareholders of the two 
companies are identical and the three beneficial share- 
holders each own one-third of the issued shares of each 
of the amalgamating companies and will each own one-third 
of the issued shares of the company resulting from the 
amalgamation. It does not appear that the City will be 
placed at a disadvantage by consenting to such amalgamation. 

Accordingly, it is recommended: 

A. that the Block 42 Undersurface ]..oase between the City 
and Fairview as presently draftc^d be approved and the 
Mayor and the City Clerk be authorized to execute the 
same and affix the seal of the City thereto, when the 
same has been approved by Order-in-Council ; 

B. that the Block 42 Undersurface J^ease Subordination 
Agreement accompanying the BlocI: 42 Undersurface Lease 
be approved; 

C. that the tripartite agreement bf:;tween Fairview, the 

Bay and the City providing, inter alia, for the execution 
and delivery of the Restrictive Covenant Agreement by 
the Bay to the City, be approved and the Mayor and the 
City Clerk be authorized to execute the same and affix 
the seal of the City thereto; 

D. tliat the Restrictive Covenant Agreement be approved 
and the Mayor and the City ClerJc be authorized to 
execute the same and affix the seal of the City thereto; 

E. that the Corporation Counsel be authorized to apply to 
the Minister of Municipal Affairs for all necessary 
Orders-in-Council : 

(i) to approve the Block 42 Undersurface Lease and 
the Block 42 Undersurface Lease Subordination 
Agreement ; 

(ii) to establish the regulations for registration of 
the Block 42 Undersurface Lease in the Land 
Registry Office; 

(iii) to approve the substitution of the amalgamated 
company for Pacific and Fairview respectively 
in the parking leases and subordination agree- 
ments for Block 52 and Block 42 which may be 
executed after the date of amalgamation; 

the forms of the Orders-in-Council to be to the satis- 
faction of the Corporation Counsel; 

F. that the Corporation Counsel be authorized to forward 

a letter to the Minister of Municipal Affairs consenting 
on behalf of the City to the eunalgamation of Pacific 
with Fairview." 


Your Board RECOMMENDS that the foregoing recommendations of the 
Corporation Counsel be adopted. 
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5. Proposed Conference on the Central 
Business District: City of Seattle 
March 9th and 10th, 1972 


The Director of Planning and Civic Development reports as follov/s: 

"A letter (copy of which is circulated) has been received from His Worship 
the Mnyor of Seattle, asking me to give the concluding address at an all 
day Conference in Seattle on March 9th. The purpose of the conference is 
to focus attention on the benefits of increasing the nuniber of people 
living in and close to the central business district. 

Further, I have received a separate request to stay in Seattle on March 10th 
to discuss planning and development probleir.s with officials froi.i Seattle 
and other cities of the Northwest. It is felt that this would be an excel- 
lent opportunity to discuss matters of mutual concern. Funds for such local 
conferences have been requested in the 1972 Departmental Estimates. 

Accordingly, it is recomihenc'ed that the Director of Planning and Civic 
Developii.ent be granted two days leave of absence with pay zo attend planning 
discussions in Seattle on March 9th and lOih, at a total cost of $110.00; 
fuiids to be provioed in advance of approval of the budget from the 
depcrtmontal conference funds." 


YOUR bOARD RtCOfiMLNDS THAT the above rccounendations of the Director of Planning ar 
Civic Development be approved. 


FOR COUNCIL ACTION SEE PAGE(S), 
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FINANCE MATTERS 


RECOMMENDATIONS 


1 . Conference; Assistant City Analyst 

The Medical Health Officer reports as follows: 

"The City Analyst requests that funds be provided in advance prior 
to approval of the Health Department Budget for 1972 to allow 
Mr. E. F. Rideout, Assistant City Analyst, to attend the American 
Academy of Forensic Sciences Conference being held in Atlanta, Georgia. 

This Conference is on the approved roster of conferences of the 
Health Department and is being held March 1-4, 1972. 

A summary of expenses to attend the Conference follows: 


Air Fare 

$313. 

00 



Registration 

50. 

00 

(u 

.s. ) 

Hotel (five (5) nights) 

62. 

00 

(u 

.s. ) 

Meals and gratuities 

36. 

00 

(u 

.s. ) 

Ground Transportation 

10. 

00 

(u 

.s. ) 

$471. 

00 



U.S. Exchange 

3. 

00 



Total Estimate 

$474. 

00 




Funds have been included in the 1972 estimates of the Health 
Department Conferences and Courses, 6801/139. 

Mr. Rideout will also require four (4) days leave of absence with 
pay for period February 29 - March 3, 1972. 

Your Medical Health Officer recommends that funds in the amount of 
$474.00 be provided in advance of approval of the Health Department 
Budget for 1972 together with four (4) days leave of absence with pay 
for Mr. Rideout." 

Your Board RECOMMENDS that the foregoing recommendation of the 
Medical Health Officer be approved. 


2. Purchase of "CANORA" Model from Museum Trust Account 

The Museums and Planetarium Manager reports as follows : 

"Prior to its dissolution in January, 1972 the Greater Vancouver 
Civic Museums and Planetarium Board was trustee over the Museums Trust 
Account, a fund of money for the acquisition of artifacts for the 
Centennial and Maritime Museums. The Maritime Museum Committee of 
that Board had prepared a recommendation for the purchase of a model 
of the steamship CANORA for the Maritime Museum. This recommendation 
never came to the full Board because of its dissolution. 

The CANORA was a unique vessel built by the Davie Shipyards in 
Lauzon , Quebec for the Canadian Northern Railway Company in 1918. 
She operated on the British Columbia coast for 48 years. She served 
as a railway car ferry, initially betweon Port Mann on the mainland 
and Nanaimo on Vancouver Island and later from the lower Fraser River 
to various points on the Island. Historically, she was the final link 
in coast-to-coast rail transport that was part of the guarantee in 
the Terms of Confederation between British Columbia and Canada. 


( con t ' d . . . . ) 
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CLAUSE NO. 2 (continued) 

The model has been built by an experienced, professional model 
maker. Captain A. E. Christof f ersen of Victoria who also served on 
the CANORA as Second Officer. It is a good and detailed model and 
portrays a major aspect of the marine industrial and commercial 
development of the ports of this Province - especially those of the 
Lower Mainland. There are no other models of her presently in 
existence . 

The model is presently in the keeping of the Provincial Museum 
in Victoria. It is my opinion, and the opinion of the Vancouver 
Museums and Planetarium Association that the model of the CANORA 
should be purchased immediately for the collections of the Maritime 
Museum . 

Accordingly, I recommend that Council authorize a cheque in the 
amount of $1,575.00 (being the purchase price plus Provincial 5% 
Sales Tax) to be made payable to the Friends of the Provincial Museum 
and to be written on the Museum Trust Account. The Provincial Museum 
is acting as Agent for the Maritime Museum - the owner and builder 
of the model requiring a quick settlement of the transaction -and will 
turn over the model to the Maritime Museum for the sum that it has 
paid out for the model, i.e. $1,575.00 and at no further charge to 
the Maritime Museum." 

Your Board RECOMMENDS that the recommendation of the Manager 
of Museums and Planetarium be adopted. 

CONSIDERATION 

3. Financial Assistance - Canadian Figure Skating Association 
Annual Meeting 

The City Clerk reports as follows: 

"A letter has been received from Mrs. Yvonne Busch and Mrs. E. Mar 
advising that the annual meeting of the Canadian Figure Skating 
Association will be held in Vancouver, May 11th to 14th, 1972. The 
meeting will represent 624 figure skating clubs throughout Canada. 

It is anticipated that a minimum of 150 delegates will be 
attending and the Organization is asking that the City either sponsor 
or contribute toward' the sponsorship of a luncheon to be held for 
the delegates. It is estimated that the cost will be about $600. 

Your Board notes that Council has dealt with similar requests 
in the past as follows: 

Feb. 17/70 Pacific Coast Curling Assoc. - No action 

Grant re luncheon taken 

Mar. 3/70 B. C. Gymnastic Assoc. - Approved 

Grant re luncheon 

Feb. 18/69 B. C. Sports Federation - No action 

Grant re Annual Awards taken" 


Your Board submits the foregoing for the CONSIDERATION of 
Council . 
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CONSIDERATIONS ( con t ' d . ) 

4. U. B. C. M. Services 

The City Clerk reports as follows: 

"The Executive Director of U.B.C.M. has written asking that the 
views of U.B.C.M. members be solicited on the question of whether his 
offices should supply additional services to the municipalities. 
This was the result of a resolution endorsed by the 1971 Annual 
Convent ion . 

To assist Council, your Board has asked the views of a number of 
department heads and, in each case, they have replied that they have 
no comments or suggestions on an expanded or new service." 

Your Board, therefore, submits the communication from the 
Executive Director of U.B.C.M., which is circulated, for the 
CONSIDERATION of Council. 


RECOMMENDATION and CONSIDERATION 

5. Metropolitan Ambulance Services Ltd. - Contract with the City 
for the Year Ending March 31st, 1972 

The Director of Finance reports as follows: 

"On March 8th, 1971, Council authorized an extension of this contract 
pending settlement of wage contracts between the Company and its employees 
with the understanding that the subsidy would be adjusted from April 1, 1971 
when costs could be estimated after wage contracts had been settled. 

Council at the same time referred the matter of ambulance charges 
to patients for service to an Ambulance Committee and on June 29, 1971 approved 
a recommendation of the Committee as follows: 

'Recommends that, in view of the City's present financial situation, no 
change be made in the present agreement between the City and the 
Metropolitan Ambulance Services Ltd. and rates be dealt with by Council 
directly and that your Committee be discharged.' 

The Company has concluded an agreement with its employees that provides 
for wage increases and improvements in employee fringe benefits. Thrse additional 
costs for the year ending March 31, If)72 plus the need for one additional day 
shift ambulance and one additional dispatcher to meet an increase In volume of calls 
of over 20?; in the Vancouver area over the last four years, represent a substantial 
cost increase. 


The Company has prepared a budget for the year ending March 31, 1972 
and the comparative figures for the previous year are as follows: 


Expend 1 tures 


Metropolitan Ambulance Servi ce s Ltd . 

Actual for 
Year ended 
Mar. 31/71 


Est Imatcd' for 
year ended 
H.irch 31/72 Amount Percentage 


I ncrease 
for Year ■ 


Vehicle Operating 
Station Operating 
Fi rst Aid Training 
Salaries & Wages 
Employee Benefits 


$150,051 
86, '(30 
3,582 
566,890 
55J36 


S1't9,000 

5,noo 

733. Rll 
90, 7'' 3 


S(l.051) 
3,9»'t 
1.318 

166,921 
35,007 


36.8 
29. 't 
62.8 


$ 862,689 


$1,069,698 $206,109 2't.O 


Continued 


/// 
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CLAUSE NO. 5 (continued) 


City of Vancouver share 
of Expenditures - 75% 


Less: Paid bv Patients 
Net Revenues earned 
in City of Vancouver 


Actual for Year ended 
Kar.Trm 


$ 6't7,017 


'♦76,115. 


Percentage of 
Total Cost of 
Vancouver Ope ration 
100?; 


73.6% 


Estimated for _year end |ng 
~ >1ar."3l' /"»9"72" 

Percentage of 
Total Cost of 
Vancouver Oper a tlon^ 

•Too? 


$ 802,267 


$ 500,0 00 


62.3* 


Actua 1 Ci ty Share of 
cost for year ended 
Fj r c~h~3T /7 r^rJbT l" dy ) 

Estimated City shareof 
cost_ for year ended 
ilKC5i! XLZ "I' W^su bsldy) 


5 '70_..902 


26.I.* 


s 302,267 


37.7* 


At present rates to the public the City's proportion of the total cost 
of ambulance service will increase sharply as follows: 


Year 
ended 
March 31 


Gross 
Cost 


1970 (Actual) $605,^^^ 

1971 (Actual) 6i»7,017 

1972 (Est.) 802,27^ 


Pa i d by Pat i ent s 

*T o"f 

Amount Gross Cost 


^76,115 
500,000 


7^.0!?; 
73.6^ 
62.3^ 


Nc t_ Cj ty Subs i dy 

""I of 
Amount Gross Cost 


$157,386 
170,902 
302,27^ 


26.0^ 
37.7% * 


If the present level of ambulance charges to the public continues, it can be 
seen that the City subsidy will increase shnrply each year in the future 
above the 37 '7Z of total costs estimated as the City share for the year ending 
in 1972. This is due to 100^ of cost increases for service in Vancouver being 
necessarily absorbed by the City, unless charges to the public are adjusted 
upi/ards . 


The City's Medical Health Officer is in agreement with the recommendation 
to extend the contract as set out below. He feels that any changes in type of service 
would not be effective until after March 31,1973. 

RECOMM EriDATI ON 

(1) That the City renew its contract with the Company for the current 
year ending March 31, 1972 on the same terms and conditions as the 
previous contract except that the amount of the monthly retainer be 
increased to $25,000, said contract to be to the satisfaction of the 
Corporation Counsel. 

(2) That the contract be extended by exchanpe of letters, satisfactory to 
the Corporation Counsel, pending wage settlement for the year ending 
March 31, 1973 between the Company and its employees. 

For Council Consideration: 

(I) Whether Council wishes at this time to consider any changes in the 
existing schedule of ambulance rates as attached." 


Your Board recommends that the recommendation of the Director of Finance 
be adopted and submits the above matter of rates for Council's consideration. 


(The Schedule of Existing Rates Is circulated for the Information of Council). 
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KECOM^IEN PATION 

6 . Special Seminar - Director o f Welfare and Rehabilitation 

The Director of Welfare and Rehabilitation reports: 

"The Canadian Council on Social Dpvelopment has arranged a 
special seminar to be held in Winnipeg on Tuesday, February 22, 1972 
to provide an opportunity for municipal welfare administrators 
from some of the larger cities in Canada to examine, amongst other 
things, the implications of a developmental approach to public 
assistance. More specifically, the seminar would examine: 

- separation of financial assistance and social services. 

- simplified eligibility determination procedures. 

- staffing in differentiated servicers. 

In addition to the City of Vancouver, the invitation to this 
special seminar has been extended to the municipal welfare 
administrators of Ottawa, Toronto, Montre-al , Edmonton and Winnipeg. 

RECOMMENDATION : 

- THAT the Director of Welfare and Rf liabi 1 itat ion be authorized 
to attend the Special Meeting of Canadian Municipal Welfare 
Administrators in Winnipeg on February 22, 1972. 

- THAT leave of absence with pay be qranted for February 21 
and February 22, 1972. 

- THAT travel expenses totalling $22^'. 00 be approved. 

Fifty percent of travel expenses is recoverable under the Canada 
Assistance Plan. 

Your Board RECOMMENDS that the foregoing report from the Director 
of Welfare and Rehabilitation be approved by Council. 


m COUNCIL ACTION SEE PAGE(S) 
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PROPERTY MATTERS 


FEBRUARY 11.1 972 

REGOMMENDAT I ONS 


1 . Acquisition for Replotting Piirposes 
2360 S.E. Marine Drive 


The Supervisor of Property & Insurance reports as follows :- 

"On July 29th, 1969, City Council adopted a report of the Board 
of Administration, Building aind Planning Matters, dated July 11th, 
1969, concerning the assembly of various City, Provincial and 
privately-owned lands located East of Gladstone Street between 
the C.P.R. Right-of-way and the Fraser River to provide sites to 
be leased for industrial development. This scheme includes the 
extension of Kent Avenue North between Nanaimo and Elliott 
Streets to allow a trunk sewer to be installed. The existing 
aind proposed subdivisions are illustrated on Planning Department 
Drawings #4448-lB and #4448-2B, which are circulated. 

Further to this report, negotiations were entered into with the 
owner of Lot 2 (except portion coloured red on Reference Plan 5813), 
Block 70, D.L.'s 258 and 329, known as 2360 S.E. Marine Drive, 
who also owns Lot 1 of Lot 3 and Lot 6A the West 10 ft. of Lot 3, 
Block 70, D.L.'s 258 and 329. For purposes of this assembly, the 
City's minimum requirements included the following :- 

(a) The South 33 ft. of that part of Lot 2 (except portion 
coloured red on Reference Plan 5813), Block 70, D.L.'s 
258 and 329 located North of the C.P.R. Right-of-way. 
This portion is required for the extension of Kent 
Avenue North. 

(b) All of that portion of said Lot 2 located South of the 
C.P.R. Right-of-way and said Lot 6A the West 10 ft. 
also located South of Right-of-way. These portions 
are required as part of Waterfront Parcel B, shown 

on Drawing #4448-2B. 

Extensive negotiations with the owner, which included the jxjssible 
acquisition of all of the owner's lands, failed to produce a 
settlement. On April 6th, 1971, City Council authorized the 
expropriation of the aiforesaid portions and confirmed an offer of 
$12,740.00 previously made to the owner as due compensation for 
these fxsrtions of property. 

Since service of Notice of Expropriation negotiations have 
continued. The owner is reluctant to lispose of part of her 
launds and recently revived the suggestion that the City acquire 
the whole of these properties. Partic ilars of said lands are as 
follows :- 

Lot 2 is a large parcel with an area oC approximately 2 acres 
bounded on the North by Marine Drive aod on the South by the 
Fraser River. Improvements consist of a 2h storey frame 
dwelling erected in 1910. This buildi ig has been seriously 
Vcindalized in recent years and is unin labitable. The Southerly 
portion of this parcel (separated from the remainder by the 
C.P.R. Right-of-way), has a frontage of approximately 190 ft. 
on the Fraser River. Adjoining Lot 6A, the West 10 ft. provides 
an additional 10 ft. of river frontage. The depth of this 
200 ft. of river frontage varies from 27' of the West side to 
37' on the East side. 


( Continued ) 
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Clause No. 1 (Continued) 

Lot 1 of Lot 3 is a vacant parcel api)rox;iinatGly 64' x 118' in 
size fronting on Marine Drive adjacent to Lot 2, No ix>rtion of 
Lot 1 is required for the above assembly. However, it is noted 
that the City owns the adjoining lands, Lots 2 to 8, of Lot 3, 
The acquisition of Lot 1 would provide an additional consolidated 
site with am area of approximately 2 acres » These lands are 
presently zoned CD-I, Comprehensive Development District. 

In 1959, City Council approved in principle a Comprehensive 
Development Scheme for the launds South of Marine Drive between 
Borden Street and Boundary Road, which (jnvisaged the creation of 
large industrial sites from 2 acres to 7 acres in size. Since 
that time the most Westerly block between Borden euid Argyle 
Streets has been developed for industrial purposes. However, in 
1962 it was agreed that the blocks between Argyle said Duff Streets 
and from Elliott Street to a point 775' Easterly were to remain 
as RS-1, One Family Dwelling District. These blocks are 
predominately in residentiaJL use. 

The subject properties are located between these two RS-1 zones 
and the question of zoning is now being reviewed by the Plamning 
Department as part of their review of policy for the entire area 
between Crompton Street euid Boundary Road. The Planning 
Department indicates that it would be more desirable to utilize 
part of this intervening aorea, including the subject property, 
for some form of low-density multiple housing. 

The owner has agreed to sell her lands tn Block 70, D.L.'s 258 and 
329 for the sum of $75,000.00, inclusiv*' of all considerations, 
as of December 15th, 1971. This settlement price is considered 
to be realistic and is endorsed by the City Solicitor. The 
Director of Planning supports such acquisition. 

Apart from the policy established by City Council in 1959, as 
euforementioned, no authority exists for the acquisition of the 
whole of the subject properties. In vi«?w of the foregoing, it is 
suggested that Council may be prepared to approve this acquisition. 

For the purposes of this transaction, the various portions of this 
property are valued as follows and are chargeable to separate 
accounts as indicated: 


(a) The South 33 ft. of that portion of Lot 2 located 
North of C. P. R. Right-of-way 

Streets Fund - Code #147/2801 $ 4,350.00 

(b) All of that portion of Lot 2 and Lot 6A the 
West lO ft. both located South of 

C. P. R. Right-of-way. 

Land Purchase Fund - Code #56l/.!801 $ 8,390.00 

(c) Remainder of Lot 2 and Lot 1 of Lot 3 
comprising approximately 1.87 a( res. 

Property Purchases for Resale - Code #4902/30 $62.260.00 

$75,000.00 


It is proposed to demolish 2360 S. li. Marine Drive upon acquisition 
of this property. 

RECOMMENDED that the Supervisor of l'rop«'rty and Insurance be 
authorized to acquire tlie above lands for the sum of $75,000.00 on 
the foreyoincj basJs." 

Your Board 

RECOMMENDS the I'oregoinj^ recommendation ol' the Supervisor of Property 
and Insurance be adopted. 
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,1. Subdivision, West of Penticton Street 

North of B.C. Hydro Railway Ri^ht-of-way 


'ihe Supervisor of Property & Insurance reports as follows: 

"The City owns Lots 19 and 20, Block 1 and Lots 16 to 19, Block A, all 
in the South half of Section U6, situated West of Penticton Street, 
North of and adjoining the B.C. Hydro and Power Authority Railway 
right-of-way. These vacant lots are irregular and sub-standard,lack 
water and sewer facilities, and do not have street access. They have 
been reserved from sale until a decision has been reached with respect 
to the use of the abutting B.C. Hydro right-of-way, which decision 
would determine the method of disposal of these lands. 

July 8th 1969, Council established the East 20 feet of Lot 16, 
Block A, for lane purposes to serve properties fronting onto Penticton 
Street. Owners of privately owned properties fronting on 25th Avenue, 
have now requested the City to provide lane access to the rear of their 
lands, portions of which have already been dedicated for lane. To 
bring the proposed lane to the standard width will reqtdre a portion 
of each of City-owned Lots 19 and 20, Block l,and Lot 19 ol Block A. 
A plan of subdivision marginally numbered LD I308 has been prepared 
by the City Engineer which will dedicate as lane the required portions 
of City owned property, and the portion of Lot 16, Block A already 
established as lane by Council on July 8th 1969, and it is 

RECOMMENDED that the required portions ol Lots 19 and 20, Block 1, and 
Lot 19, Block A, all in the South half. Section I46, be dedicated for 
lane at no cost to the City Ehgineer, and that plan marginally numbered 
LD 1308 being a plan of subdivision of Lots 19 and 20, Block 1 and Lots 
16 to 19, Block A, all in the South half of Section be signed by the 
Mayor and the City Clerk and deposited in the Land Registry Office." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property and 
Insurance be adopted. 

3. Acquisition for West End Community Centre 
and Senior Citizens' Housing Project 
1663 Barclay Street 

The Supervisor of Property and Insurance reports as follows: 

"On December 21st, 1971, City Council approved a rcr>ort of 
the Board of Administration dated December 15th, 1971, 
authorizing the expropriation of the remaining properties 
in Block 57, D.L. 185 required for tho West End Community 
Centre and Senior Citizens' Housing Project, including Lot 
24 W^i, Block 57, D.L. 185, known as 1<>63 Barclay Street. 

These premises comprise a 2h storey full basement frame 
structure with a main floor area of aj -proximately 900 square 
feet, erected in 1905 on a site 33' x J 31 ' , zoned RM-4. The 
dwelling contains lO rooms, divided into 2 sleeping rooms, 
2 two-room suites and 1 four-room sui1o, 13 plumbing fixtures, 
has a patent shingle roof, clapboard .<= iding exterior, concrete 
foundation, and is heated by a gas-fijcd hot air furnace. This 
structure is in good condition for age and type. 

The owner and all her tenants, with ore exception, have vacated. 
This remaining tenant is expected to rove on or before February 
29th, 1972. As the revised schedule for the project requires 
that vacant possession of all buildinrs be obtained by May 31st, 
1972, it is proposed to proceed with the demolition of 1663 
Barclay Street when vacant. 

(Continued) 
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Negotiations confirm that the owner is prepared to sell for the 
sum of $51,700,00 as of February 29th, 1972. This amount is 
considered to be fair and equitable and is endorsed by the City 
Solicitor. This trainsaction has been reviewed by Central Mortgage 
and Housing Corporation and the details thereof entered in their 
records . 

RECOMMENDED that the Supervisor of Property and Insurance be 
authorized to acquire this property for the sum of $51,700.00, 
chargeable to Code #649-1102." 

Your Board 

RECOMMENDS the foregoing recommendation or the Supervisor of Property & 
Insurance be adopted. 

INFORMATION 

4 . Demolitions 

The Supervisor of Property and Insurance reports as follows: 

"I have received and opened quotations from various contractors 
for demolition of the structure listed below and have awarded 
the contract to the low bidder as noted: 

Successful City to' 

Property Project Bidder Pay Code No. 

298 Main St. Provincial Johnston & $18,750.00 lj42/1 209 

Lots 9 & 10, Courts McKinnon 

Block 5j (Vancouver) Demolitions 

D.L. 196 Complex Ltd. 

The above contract has been confirmed by the Board of 
Administration and is reported to Council for INFORMATION" 

Your Board submits the matter to Council for INFORMATION. 
RECOMMENDATIONS 

5. Payment to Rooming House Operators 

for Loss of Rentals - Block 3'7> i>-L- 1 8^ 
West End ' Community Centre and Senior 
Citizens' Project 


The Supervisor of Property and Insurance reports as follows :- 

"On April 6th, 1971, City Council authorized the Supervisor 
of Property and Insurance to acquire the balance of the 
properties required for the above project and negotiations 
are proceeding so that a cleared site is available by 
August 1st, 1972. 


(Continued) 
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Clause No. 5 (Continued) 


Approximately 110 teneints are now housed in fourteen conver- 
sions and one older two storey apartment building. Eligible 
tenants have been informed of their priority for public 
housing and to date sixteen applications have been filed with 
the B.C. Housing Msuiagement Commission, 

To meet the August 1st, 1972 deadline, negotiations have 
proceeded on the basis that all acquisitions would be completed 
and vacant possession of all buildings would be obtained by 
May 31st, 1972. 

Some tenamts have already indicated that they will be moving 
at the end of this month and the owner-operators may find 
difficulty in re-renting the accommodations for such a short 
period. It is certainly to the City's advantage to have the 
units remain vacaint. 

In the past, in like circumstaxices , Council has endorsed a 
procedure whereby operators of multiple occupancy buildings 
had their vacsmt living units padlocked by the City, and 
they then billed the City each month for approximately 75 to 
80% of the normal rental fee as a rental loss pajnnent. 

It is proposed to follow a like procedure on the West End 
Community Centre and Senior Citizens' project, but feel in 
this instance that there should be Council confirmation, 
since to the moment the Agreement has not been finalized for 
the Senior Citizens' part of the project. Acquisition of all 
properties in the project area is proceeding and whatever 
trainspires on the project, such acquisition should, in our 
view, be completed in order that the City would not be left 
with scattered ownerships for possible resale. 

It is, therefore, 

RECOIMENDED that the policy of padlocking units, on the basis 
set out above, be immediately set up in the West End Community 
Centre and Senior Citizens' Project, and that the Director of 
Finance be authorized to pass such invoices for payment," 

Your Board 

RECCWMENDS the foregoing recommendation of the Supervisor of Property 
and Insuraoice be adopted. 


■}{■ -it * -:s- 
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REPORT TO COUNCIL 


^ f~. ^ 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


February 3, 1972 


A meeting of the Standing Committee of Council on Planning 
and Development was held on Thursday, February 3, 1972, at 9:30 a.m., 
in #1 Committee Room, third floor. City Hall. 


PRESENT 


ABSENT : 


Alderm-TU Bird (Chairman"* 

His Worship the Mayor 

Aldermen Broome, Hardwick, Linnell, 

Phillips, Rankin, Sweeney 

and Wilson 

Alderman Adams (Leave ol Absence) 
Alderman Calder (on Civic Business) 


CLERK : 


M. James 


Adoption of Minutes 

The Minutes of the Meetings of January 13, 1972 and January 20, 1972, 
were adopted. 

PART I 

The following recommendations of the Committee are submitted 
to Council . 

RECOMMENDATIONS 

1. Trounce Alley and 
Blood Alley Square: 
Development 

Council, at its meeting on December 21, 1971, had before it 
a report of the Board of Administration dated December 17, 1971. 
dealing with the development of Blood and Trounce Alleys, That 
Board of Administration report had as an attachment a report from 
the City Enginner and Director of Planning and Civic Development, 
dated November 23, 1971. The City Engineer and the Director of 
Planning and Civic Development recommended as follows: 


" If Council wishes to proceed with a beautif ication program for 
Bipod and Trounce Alleys, then the followiag recommendations are offered: 

1. Council approve, in principle, the fonnal beautif ication of Blood 

and Trounce Alley properties and choosa one of the alternatives listed 
under "COSTS " above. 

Further, that negotiations with B.C. Hydro and the B.C. Telephone 
Company be pursued to obtain the early underg rounding or relocation 
of utilities at minimum cost to the City if (a) is chosen. 


2. Council select one of the above four c ■>st sharing alternatives listed 
under " COST SHARING ALTERNATIVES ". Finds allocated for beautif ication 
projects in the 1971-1975 Five Year PI in would be used for the City's 
share of coats, if any. 

3. Instruct the Director of Planning and i-ity Engineer to report back on 
the selection of consultants to undertake a conceptual design for 

the beautif ication of Blood Alley and Trounce Alley properties at a 
coat of approximately $2,100. 

4. Instruct the City Engineer in conjunct lon with the Director of Planning 
to report back on restricted access fo vehicular loading and unloading 
that will be necessary within the re-oi ientation of Trounce Alley and 
Blood Alley towards pedestrian use at peak pedestrian times." 

cent 'd . . . 
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Council in considering these recommendations adopted Nos . 3 
and 4 and referred Nos , 1 and 2 to your Committee to discuss with 
representatives of the Vancouver City Planning Commission, 

The Assistant Director of Planning and Civic Development - 
Special Projects gave an oral report on the relationships between 
Maple Tree Square, Blood Alley Square and Trounce Alley and Pioneer 
Place - Hastings Beautif ication , 

Mr, E, Crowley and Mrs, H, Symonds, the representatives of 
the Vancouver City Planning Commission present at the meeting, 
submitted to your Committee the following statement of the City 
Planning Commission: 

'TIIAT the Executive Committee of the Vancouver City Planning 
Commission resolves : 

The funding for the improvement of the Trounce Alley and 
Blood Alley Square area be on the following basis: 

(a) By beautif ication formulae local improvement 
(approx, 1/3 City, 2/3 property owners) with 
respect to the Trounce Alley, with the Stanley 
and New Fountain Hotel dc^velopment being levied 
as an abutting owner off the lane, and 

(b) By the City at large with respect to Blood Alley 
Square, but that Federal Provincial/Municipal cost- 
sharing in the improvement of this historic urban 
square be sought on a 1/15 equal share basis within 
the Five Year project proposal advanced by the 
Province , " 

The representatives of the City Planning Commission advised 
that the Commission approves in principle the development of 
Trounce Alley and Blood Alley Square and that their statement 
does not take into account the undergrounding of B,C. Hydro and 
B,C, Telephone lines in Trounce Alley. 

The Director of Planning and Civic Development advised that 
it would be possible to do some undergrounding in Trounce Alley 
or all of it, or to do Blood Alley Sauare only. The Director of 
Planning and Civic Development advised that Blood Alley Square was 
now designated as street. 

Your Committee discussed this matter at some length particularly 
with regard to the sharing of costs and the assessment of costs on 
properties deemed to be benefited and 

RECOMMENDS that the funding for the improvement of Trounce Alley 
and Blood Alley Square be on the following basis: 

(a) By beautif ication formulae local improvement (approximately 
1/3 City - 2/3 property owners) with respect to Trounce 
Alley including any undergrounding costs with the Stanley 
and New Fountain Hotel development being levied as an 

abutting owner off the lane, and 

(b) By beautif ication formulae local improvement (approximately 
1/3 City - 2/3 property owners) with respect to Blood Alley 
Square, but that Federal/Provi nc i al/Municipa.l cost-sharing in the 
improvement of this historic urb.m square be sought on a 

1/3 equal share basis within the Five Year Project proposal 
by the Province. 
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(c) That the Director of Planning review the overhead wiring with 
B.C. Hydro and B.C. Tel and the local residents and report 
back . 

(d) That the Corporation Counsel report back on the legal aspect 
of the local improvement costs. 

2. Beautif ication : Hastings 
Street, Cambie to Carrall 

On April 6, 1971, Council adopted the recommendations of a 
report of March 19, 1971, that: 

(a) Council authorize the design work to proceed and the 
provision of the Consultants' fees, brochure printing 
and mock-up preparation costs; 

(b) Council appoint Coast Group Design Associates Ltd. as 
design consultants for the project, with terms of 
reference as set out in Appendices 2 and 3; 

(c) Upon completion of the design work the Director of 
Planning and Civic Development and the City Engineer 
report further on the project, including the proposed 
sharing of capital costs and maintenance and operating 
costs and the local improvement procedures to be 
followed . 

At this meeting representatives of Coast Group Design 
Associates, the design consultants for the project, and representatives 
of Improvement of Downtown Area East Society representing the merchant 
and property owners in the area were present. Mr. Fenton of 
Coast group Design Associates, with slides advised of the proposed 
beautif ication scheme and Mr. Jones of IDEAS advised that 72% of 
the merchants and 76% of the assessments in the area were in full 
support of the design proposal provided that Pioneer Place was 
included in the redevelopment. Mr. Ben Wosk representing himself 
spoke to Council advising that Council proceed immediately with the 
beautif ication scheme and Mr. Wosk also advised that land values 
had dropped 40% in the last three years in this particular area 
where the City in general had risen 10%. 

The Assistant City Engineer advised that at present his 
department is processing a questionnaire which had been sent to 
the owners of the property in the area to be beautified requesting 
their reaction to the retention of the area ways in the City 
sidewalk fronting their properties. If the area way is to be 
retained, a slab sidewalk would be placed over the area way if the 
area way was not required then a retaining wall would be built up 
on the property line and the area way filled in. 

It was noted that since the beaut i f ication was first proposed, 
the costs for this project had risen considerably i.e. for the 
beautif ication itself generally - $77,000 in 1970 now estimated at 
$134,000: for Pioneer Place - $13,312.00 in 1970 now $41,000. 

Mr. Jones stressed on behalf of IDEAS that tlie merchants were 
not interested in proceeding with any beauti f icatiion project unless 
Pioneer Place were included and redesigned to be les.s useful as a 
'sitting out' mini-park. 

Your Committee discussed the matter at some length and 
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RECOMMENDS that subject to Council approval of a further report by 
the Director of Planning and Civic Development, and the City 
Engineer on area ways and the mid-block crossing and noting that 
this Committee is strongly in favour of the mid-block pedestrian 
crossing if technically possible: 

(1) Council authorize the initiation of local improvement 
proceedings for the standard beautif ication project; 

(2) Council authorize drawing up a local improvement by-law 
for awnings such by-law to provide for the recovery of 
the administrative and financing costs incurred; 

(3) Council agree to share the capital costs and the beautif ication 
project as set out under section III of the report of the 
Director of Planning and the City Engineer entitled 'Proposed 
Beautif ication - Hastings Street, Cambie to Carrall' dated 
January 21, 1972, so long as such sharing of capital costs 

is not opposed to the policies established in (1) and (2) 
above ; 

(4) Council approve the inclusion of the sidewalks, street lights, 
abutting Pioneer Place in the Hasting Street Beautif ication on 
a local improvement basis: the precise area to be included to 
be reviewed by the Director of P]anning and Civic Development 
for report back; 

(5) The redesign of Pioneer Place to be reviewed by the Director of 
Planning and Civic Development for report. 

(During the Committee determination of recommendation (5) 
above an amendment was proposed and defeated to insert the 
words 'if any' after the word 'Place'. Alderman Rankin is 
recorded as voting in favour of the amendment.) 


3. East Gastown Beautif ication - 
Maple Tree Square 

Under date of January 21, 1972, the Board of Administration 
submitted a report of the Director of Planning and Civic Development 
and the City Engineer entitled 'East Gastown Beautif ication Report - 
Maple Tree Square'. The report reviewed in summary fashion the 
background of Council's decisions to date on the matter of the 
beautif ication of Maple Tree Square and itemized the status of the 
project and the funding and design of this particular part of the 
beautif ication of the East Gastown area. 

The report ended with the following recommendations: 

" A. That Council now approve the Implementation of Phase 1 - Maple Tree 

Square at an estimated cost of $273,000. The City's share of $203,000 
can be provided from the $425,000 previously approved by Council In 
the 1969 Supplementary Capital Budget for Beautif Ication Projects 
and the Federal/Provincial share of $70,000 to be advanced from the 
funds authorized In the 1971/75 Five Year Plan pending receipt of 
actual funds from Federal/Provincial sources. 

B. That Council Instruct the City Engineer to call tenders for the work of 
regrading Maple Tree Square and reconstructing it with a brick surface. 

C. That the $16,000 for water main lowering and replacement now be 
reallocated as a charge against the Maple Tree Square Beautif ication 
Project." 


cont'd. 
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Clause 3 continued 
The Committee 

RECOMMENDS the recommendations of the Director of Planning and Civic 
Development and the City Engineer re Maple Tree Square Beautif ication 
be adopted. 


The meeting adjourned at approximately 11:35 a.m. 


* * * * * 
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A meeting of the Standing Conunittee of Council on General Purposes 
was held on Thursday, February 3, 1972, in the No. 1 Committee Room, 
third floor. City Hall, at approximately 11:35 a.m. 


PRESENT: 


Alderman Broome (Chairman) 
Aldermen Bird, Hardwick, Linnell, 
Rankin, Sweeney, Wilson 


ABSENT: 


His Worship the Mayor (On Civic Business) 
Alderman Adams (Leave of Absence) 
Alderman Calder (On Civic Business) 
Alderman Phillips 


CLERK! 


D. Scott 


Adoption of Minutes 

The Minutes of the meetings held December 2nd and 7th, 1971, were 
adopted. 


The following recommendations of the Committee are submitted to 
Council for consideration. 

RECOMMENDATIONS : 

1. University Endowment Lands 

On May 12, 1970, the Board of Administration was instructed to: 

(a) prepare a report on the costs of the operation of 
the schools serving the University Endowment Lands, 
and the revenue received from the University 
Endowment Lands to cover these costs. 

(b) report on the estimated costs of the developed 
lands and the estimated revenues of such 
developed lands. 

With respect to (a) above, the Committee had before it a letter 
addressed to Commissioner Ryan dated January 7, 1971 from 
Mr. J. E. Robertson, Secretary-Treasurer of the School Board wherein 
it was indicated that the costs and revenues are the same as 
comparable sized schools in the balance of the Vancouver system. 

In connection with (b) above, the Committee considered a 
Board of Administration report dated January 4, 197 2, attached to 
which was a report of the Director of Finance and the Co-ordinator of 
Data Processing and Systems, dated September 1, 1971. This report 
considered the cost to the City of assuming control of the University 
Endowment Lands and concluded with an estimated statement of revenues 
and expenditures. 

After due consideration it was 

RECOMMENDED 

(a) THAT the communication from the Board of School Trustees 
dated January 7, 19 71 and the report of the Board of 
Administration dated January 4, 1972 be received. 

(b) THAT the Chairman contact the Minister of Lands, Forests and 
Water Resources to determine the Government's plans with 
respect to the University Endowment Lands. 
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2 . Health Services for University Endowment Lands 

The Board of Administration submitted the following report of 
the Medical Health Officer dated January 24, 1972. 

"Effective January 1, 197 0, the Vancouver Health Department 
has been supplying school health services to the schools in the 
University Endowment Lands as these schools were assimilated 
within the Vancouver School Board's operations. 

Discussions have been held with senior officials in the 
Department of Health in Victoria regarding the balance of 
health services in the Endowment Lands. The following is 
apparent: 

(a) There is no authority for Health Act enforcement in 
the University or in the University Endowment Lands, 
except by the Deputy Minister of Health. 

(b) It is within the power of the University to appoint 
its own Medical Health Officer and in this respect 
the Board of Governors has named Dr. C.J.G. Mackenzie 
of the Department of Health Care and Epidemiology. 

(c) Services to adults resident in the Endowment Lands and 
other services to children in the Endowment Lands, 
apart from school health services, are often provided 
by Vancouver clinics without remuneration from the 
Provincial Government, except for a nominal amount of 
$1,810.00. 

Your Board submits the above report of the Medical Health Officer 
for INFORMATION and RECOMMENDS that the Medical Health Officer be 
requested to keep records of the costs of providing these services 
for report to the Board of Administration for further report to 
City Council if deemed necessary." 

It was 

RECOMMENDED that the foregoing recommendation contained in the 
Board of Administration report dated January 24, 1972, be adopted. 


3. Rental Contract Form 

The Vancouver City Council on August 31, 1971, when considering 
a report of the Chairman of the Vancouver Rental Accommodation 
Grievance Board on Form of Application: Rental Of Residential 
Accommodation, referred the matter to this Committee for consideration, 
together with any comments when received from interested parties. 

The Committee had before it a report of the Vancouver 
Rental Accommodation Grievance Board dated January 20, 1972, 
attached to which was a proposed rental contract form. 

Mr. Banfield, Chairman of the Vancouver Rental Accommodation 
Grievance Board was present and advised that this proposed form had 
been submitted to the Greater Vancouver Apartment Owners ' Association 
and the Pacific Apartment Management Association, for their comments. 
Both of these associations, who represent a large number of rental 
units in the City of Vancouver, have indicated that no one form could 
be used for all residential accommodations that are for rent, and if 
the City wishes to enforce a uniform agreement they would wish to 
discuss the matter with Council before the agreement is finalized. 

Mr. Banfield requested the Committee indicate whether they would 
desire further negotiations with the two management associations or 
whether the form which has been recommended by the Grievance Board and 
the Law Department be maintained as a recommended agreement form but 
not mandatory. 


Cont'd. 
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After due consideration it was 

RECOMMENDED that the report of the Vancouver Rental Accommodation 
Grievance Board dated January 20, 1972, be received and sent to all 
interested parties in order that they may express their opinions, in 
writing, to the Grievance Board. 

The meeting adjourned at 12:00 noon. 
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STANDING COMMITTEE OF COUNCIL ON FINANCE 


FEBRUARY 10, 197 2 


A meeting of the Standing Committee of Council on Finance 
was held in the No. 1 Committee Room, third floor. City Hall on 
Thursday, February 10, 1972, at 9:30 a.m. 


PRESENT : Alderman Phillips (Vice Chairman) 

Aldermen Bird, Broome, Calder, Linnell 

Hardwick, Rankin, Sweeney, Wilson 


ABSENT: 


His Worship the Mayor 

Alderman Adams (Leave of Absence) 


CLERK: 


R. Henry 


Adoption of Minutes 

Resolved that the Minutes of the meeting dated January 25, 1972 
be adopted. 


The following recommendations of the Committee are submitted 
to Council: 

RECOMMENDATIONS : 

1. Taxation Structure 

Last year the Central Council of Ratepayers submitted the 
following resolution of that body which was referred by City Council 
to this Committee for consideration. A number of labour organizations had 
endorsed the resolution. 

"We urgently request that a committee be struck immediately, 
for the purpose of a study into the property tax structure 
within the City with the following objectives. 

(a) To hear and assess presentations of interested 
groups dealing with this question. 

(b) To formulate a plan for the revision of the tax 
structure with emphasis on tax relief for low 
and fixed income groups. 

(c) The committee prepare a brief to be presented to 
the Private Bills Committee of the Provincial 
Legislature at opening session of 1972, concerning 
any Charter Amendments required to implement such 
revision of the tax structure." 

Mr. J. T. Cork appeared before the Committee this day representing 
the Vancouver Central Council of Ratepayers and a Mr. Kennedy, 
representing the Vancouver District Labour Council. 

Mr. Cork expressed the concern of his Organization on the continuing 
rise of taxes particularly for senior citizens and those on a low or 
fixed income. Mr. Cork made a comparison with the City of Halifax on 
the methods used by that City in attempts to minimize the tax rate. 
Reference was made to the spread between taxes paid on business 
premises as compared to private residences. 

Mrs. McKenzie also spoke on behalf of the Central Council of 
Ratepayers and was of the opinion that there were some inequalities 
in certain assessments. 


PART I 
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Following explanation by some of the officials present, the 
following resolution was submitted for the approval of Council: 

"WHEREAS the proposed budget of the Provincial Government indicated 
that there would be no increase in the per capita grant to 
municipalities for the second year in a row 

AND WHEREAS the Provincial Government has suggested a wage 
guideline of 6*5% which will indicate the minimum increase 
in municipal salary increases 

AND WHEREAS the revenues and expenditures of the Provincial 
Government are expected to increase by ^jbout 15% in the coming 
year 

THEREFORE BE IT RECOMMENDED THAT the Vancouver City Council 
express regrets on the Provincial Government's failure to 
increase the per capita grant in line with Provincial revenues 
(i.e. 15% or $4 - $5 on the present base of $30) and urge the 
Union of B.C. Municipalities to ask its members to make strong 
representations to their local M.L.A.'s and to the Government 

FURTHER THAT the City Council send a delegation to the Premier 
for the purpose of obtaining an increase in the per capita 
grant to take care of normal increases which will be incurred 
by the City 

AND FURTHER that the other municipalities of British Columbia 

be urged to join with the City representatives in this delegation 

to the Premier. " 

2 . Softool Budget - Increased Costs 

The Committee noted that the basic education programme of School 
District No. 39 is over-estimated in the amount of $961,316 for the 
year 1972. 

It was suggested that the necessary petition for property owners 
objecting to this estimated over-expenditure be made available in the 
City Clerk's office. 

RECOMMENDED that arrangements be made for a petition to be available 
in the City Clerk's office whereby property owners may protest the 
increase in School District No. 39 's budget above the amount set up by 
the Provincial Government with the object of submitting the question of 
additional funds to the ratepayers for approval. 

(It was advised that a hundred signatures are required before 
the first day of March.) 

PART II 

INFOPvMATION 


3. Land Banks 

City Council on January 25, 1972, referred the following motion 
to the Committee for its consideration: 

"THAT WHEREAS the City plans to realize an average of about 
$2 million per year from the sale of City-owned land in the 
current Five Year Plan and the current Council policy is to 
apply the proceeds of land sales to the City's capital program 
for the purchase of such assets as bridges, roads and public 
buildings ; 

AND WHEREAS most capital assets deteriorate with age while 
land generally appreciates in value; 
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AND WHEREAS most of the City-owned land which is available 
for sale came into City ownership as a result of tax sales 
in the 19 30's; 


AND WHEREAS as the City grows it becomes increasingly 
important that the City acquire and retain ownership of land 
in strategic locations or in areas of future development; 

AND WHEREAS Council could adopt a policy of reinvesting the 
proceeds of land sales in the acquisition of additional 
land which would in effect create a City land bank and that 
the operation of such a land bank could assist in the 
orderly development of the City and could be a profitable 
long term investment for the City; 

AND WHEREAS the Federal government may offer financial 
assistance to municipalities for the creation of land banks; 

THEREFORE BE IT RESOLVED THAT the Finance Committee of 
City Council meet to examine the present Council policy 
and consider possible alterative policies such as the 
creation of a land bank." 

At the request of the Vice Chairman, a number of organizations 
were invited to appear and comment on the proposal with a view to 
making a detailed submission at a later date. The following were 
present this day: 


Citizens' Council on Civic Development 
Community Planning Association of Canada 
Save Our Parkland Association 
Town Planning Commission 

The Vancouver and District Labour Council 

Downtown Business Association 

Real Estate Board of Greater Vancouver 

Vancouver Board of Trade 

Planning Student's Association 


The Director of Finance, Supervisor of Property & Insurance and 
the Director of Planning & Civic Development addressed the meeting 
explaining the City's present policies with respect to land sales, and 
details regarding the City's capital programme. The Committee also 
noted a memorandum from the Director of Finance with respect to the 
policy regarding proceeds from the disposal of City lands. 

The Organizations indicated through their representatives that they 
were prepared to hear the views of officials and others, following which, 
each would be considering the subject further. 

The Board of Trade specifically referred to a submission it had made 
in 1970 which evolved as a result of a study of the Downtown Plan. 

Commissioner Sutton Brown reported orally on the history of land sal 
and the studies and consideration given by the Administration over past 
years. The Commissioner advised the Committee that a study is being 
prepared which will give an indication of the City's overall financial 
position . 

RESOLVED that the subject matter be tabled pending receipt of a report 
from the Board of Administration on the financial study referred to, 
and that this report subsequently be made available to the Organizations 
present this day with a view to each Organization submitting a detailed 
brief on the subject of land banks. 

FURTHER THAT a sub-committee comprising the Chairman of the Finance 
Committee, Vice Chairman, the Board of Administration and the Director 
of Finance be appointed with respect to the final preparation and 
submission of this financial study. 


The meeting adjourned at approximately 12:00 noon. 
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MINUTES January 31, 1972 

OFFICIAL TRAFFIC COMMISSION 

A meeting of the Official Traffic Commission was held in the No. 1 
Committee Room third floor. City Hall on Mopday, January 31, 1972, 
at approximately 3:00 p.m. 

PRESENT ; Alderman Linnell 

Alderman Rankin 
Commissioner Ryan 

Mr. R. Boyes, Traffic & Transportation Dept. 
Supt. D.W. McRae , City Police Department 
Mr. D. Archambault, City Prosecutor's Office 

ALSO PRESENT ; Mr. E.R. Thompson, Vancouver Safety Council 

Mr. J. Attridge, Vancouver Safety Council 
Mr. E.J. Irwin, Vancouver School Board 

CLERK ; D. Scott 

Appointment of Chairman 

The Clerk advised that the Vancouver City Council on January 11, 1972, 
appointed Alderman Linnell and Alderman Rankin as the Council members 
on the Commission. Nominations were called for the appointment of 
Chairman. 

Alderman Linnell was elected Chairman of the Official Traffic 
Commission for the year 1972. 

Adoption of Minutes 

The Minutes of the meeting of November 1, 1971, were adopted. 


1. Replacement of Traffic Control Signal 
Clark Drive and Kingsway 

On May 26, 1971, the Superintendent of Traffic was requested to report 
again to the Official Traffic Commission on the traffic accident 
picture at the intersection of Clark Drive and Kingsway. In May, a 
delegation of Kingcrest Merchants were present and objected to the 
change in the traffic control signal from a standard signal control 
to a pedestrian actuated control. Supt. McRae presented for the 
information of the Commission statistics respecting the accident 
picture and it was noted that the same amount of accidents had 
occurred prior to the change in the signal as since the new signal 
had been installed. It was 

RECOMMENDED that the report submitted by Supt. McRae dated January 31, 
1972, be received. 

2. Marine Drive and Elliott Street 
Additional Control 


Under date of November 16, 1971, Mr. and Mrs. Don J. DeVoretz advised 
in a communication to Alderman Rankin, the hazardous conditions faced 
by children crossing Marine Drive at Elliott Street. They also 
expressed concern for adult pedestrians and motorists at this location. 

In a report dated January 14, 1972, the City Engineer advised that 
conditions at this location have been examined by members of the 
Engineering Department and the Police Traffic Division and show the 
following; 
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(a) The roadway on Marine Drive curve a on a radlua of e4>proxl]natel7 
750 feet, vhlch la adequate for aafe drlrlng apaeda in exoaaa 
of m m.p.h. 

(b) Because of the alope of the land the eaatbotmd and westbound 
roadways are at different grades within the curve and visibility 
for eastbound vehicles la partially obstructed beyond 350 feet 
on the approach to the intersection. (The stopping disteoice 
required on dry pavenant at ^0 m.p.h. is approximately 235 feet). 

(c) Traffic volimiaa on this section of Marine Drive are heavy during 
ruah hours aiKl are conqiarable to many other arterial atreeta in 
the City. 

(d) Elliott Street la a dealgnated major arterial carrying light 
traffic volumes and at the preaent time la atopped at the north 
and aouth approachea to Marine Drive and dead-enda at Kent 
Street one block to the aouth. 

(e) Although obaervationa carried out dvirlng achool oroaaing parloda 
on a typical achool day did not reveal any achool children or 

adult pedeatriana croaaing Marine Drive at thia point, 
reoorda ahow that approximately eight achool age children 
live aouth of Marine Drive and muat croaa thia roadway to 
attend achool. The Police School Patrol Squad feel a there 
la no need for additional control at thia interaection to 
, aaaiat theae children. 

( f ) Over the paat five yoara twenty-one aooidenta have been 
reported at thia location, eleven of which were "off -road" 
typea, and none Involved pedeatriana. Thia accident experi- 
ence la conaldered light and ia much lighter than aimilar 
inter aectiona on thia aectlon of Marine Drive. 

In summary, the City Engineer advised pedestrian activity is light, 
there are no recorded pedestrian accidents and the sight distances 
are adequate. Traffic volumes on the cross street are light and the 
accident record suggests little conflict related to cross traffic. 

The City Engineer recommended that no additional controls be installed 
at the intersection of Marine Drive and Elliott Street at this time, 
but that the matter of speed enforcement be referred to the Police 
Department for attention. 

Mr. Boyes reviewed the foregoing report of the City Engineer and 
advised it is anticipated that traffic will increase at this 
intersection in the next few years and therefore the intersection 
will be kept under surveillance and when warranted a signal will 
be placed there, however, he did not feel it would be appropriate 
at this time. 

RECOMMENDED that the recommendation of the City Engineer contained 
in his report dated January 14, 1972, be adopted and that this 
intersection be kept under surveillance. 

3 . Parking in Commercial Lanes 

Communications from Baldwin Piano and Organ Studios and Xafax Ltd. , 
to Alderman Rankin under date of October 1st and September 27th, 
1971, respectively were noted. The writeis objected to illegally 
i parked cars in the commercial lane behind their premsises in the 
3100 block Granville Street and requested that "No Parking" signs 
be placed in this lane. 

The City Engineer in a report dated January 19, 1972, advised that 
the Street and Traffic By-law states (Sect ion ( 24 ) , Subsection (2)) 
that: 
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"No person shall stop a vehicle on either side of any lane 
which abuts commercially zoned and developed property." 

Section (24), Subsection (3)) exempts defined commercial vehicles from 
the foregoing, permitting commercial vehicles to stop for a period not 
exceeding 30 minutes during the actual loading or unloading of materials. 

Observations indicate that cars do on occasion park on the west side 
of this particular lane making the manoeuvring of larger trucks into 
the commercial loading facilities on the east side of the lane 
difficult and at times impossible. Since this parking is clearly an 
infraction of the above section of the by-law, enforcement is the 
appropriate action. 

The City Engineer stated that the problem of vehicles illegally parked 
in commercial and downtown lanes has resulted in numerous requests for 
"No Parking" signs over the years. The department is generally 
opposed to such signing for the following reasons: 

(a) Since the by-law prohlbita stopping, except for conmarcial 
vehicles, euid since even they can only atop whilst actually 
loading, and for a period not exceeding 30 minutes, a lengthy 
and somewhat confusing message would be required on the sign. 

(b) If such signs were installed in some lanes, the implication 
would be that in other lanes not similarly signed the by-law 
provisions do not apply. 

(c) Signing of these regulations is not a complete solution. 
Even with appropriate detailed signs, polios enforcement is 
still necessary. 

The City Engineer is of the opinion that the most appropriate way to 
deal with these violations is by Police enforcement and recommended 
that "No Parking" signs not be installed in the lare west of Granville 
Street between 15th and 16th Avenues. 

Mr. Boyes reviewed the report for the information cf the Commission 
and it was suggested that the Vancouver Safety Courcil include in 
their bulletins information respecting parking in Janes. 

The Committee discussed ways and means of informing the public of 

traffic and parking violations and Mr. Archambault advised that he 

had a flyer on the subject matter which he would forward and if 

the Official Traffic Commission felt it was appropriate, arrangements 

might be made for the Vancouver Safety Council to distribute this 

information. 

After due consideration it was 

RECOMMENDED that the report of the City Engineer dated January 19, 1972, 
dealing with parking in commercial lanes be adopted. 

4. Posting of Speeds and Parking in 
Lanes in Apartment and Commercial 
Areas 


Mr. Boyes advised in an oral report that tliis item was similar to the 
one previously discussed i.e. parking in commercial lanes. He was of 
the opinion that education is the best way to handle this problem and 
it was 

RECOMMENDED that the oral report of the Assistant ( ity Engineer, 
Traffic and Transportation be received. 
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5. Underpass to Facilitate Westbound 
Buses from Georgia Street to 
Chilco Street 


At a meeting of the Official Traffic Commission on September 22, 1971, 
it was recommended 

"THAT the City Engineer be requested to investigate underpass 
possibilities from the additional lane to be constructed on 
the north side of Georgia Street for the Four Seasons 
Development under Georgia Street (or via the Stanley Park 
Underpass) , to facilitate turns of buses to Chilco Street, 
and that this be included in the charges for the changed 
traffic arrangement necessitated by the Four Seasons 
development . " 

The City Engineer under date of January 20, 1972, submitted the following 
report for the information of the Commission: 

"The present traffic volumes on Georgia Street are high throughout 
the day but are adequately handled under existing axrremgements, with the 
exception of the evening peak hours. During the evening rush period whan 
the bridge roadway beoomes saturated, vehicles accumulate on all streets 
leading to this facility. In this period extensive delays in travslling 
to the North Shore are experienced due to the capacity limitations of the 
causeway and bridge. 

Since there are only eight westboiuid buses on the Stemley Park 
service during this peak hour, the left ti^n into the bus loop at Chlloo 
only occurs an average of once every seven minutes. 

The intersection of Georgia and Chlloo is under Police control 
during the evening peak period, and when buses approach Chilco Street, the 
officers stop the eastbound traffic to facilitate the left turn to the bus 
loop on Chilco Street. Since the Stanley Park buses travel in the relatively 
lightly used curb lane along Georgia Street to their last stop far side 
Denman Street, the only delay they experience is in moving into the left- 
hand lane prior to making the left turn at Chilco Street. However, this 
delay is not extensive, and, as mentioned above, the Police assist the 
buses as they approach Chilco and moke their left turn. 

The Police use the breaks in the eastbound flow created for the 
turning buses to let Chilco Street traffic into Georgia Street, so that the 
traffic flow -to the bridge is maintained. It is therefore the capacity 
limitation of the bridge roadway, rather than the turning buses, that 
results in the delay and accumulation to traffic along Georgia Street. 

There are a number of difficulties with providing a grade-sepeirated 
facility for the turning buses. The headroom of the existing underpass under 
the causeway will not accommodate trolley buses and alterations required to 
provide sufficient headroom are estimated to cost over $100,000. There would 
also be eui increase in transit travel distance. 

Any alternative scheme for a new underpass in the vicinity of Chilco 
Street would cost up to $1,000,000, and would require extensive ranQ)s which 
could present serious construction problems in view of the proximity to a 
recently constructed sewage pumping station. The ramps would euLso interfere 
with the proposed Gilford Street access to the Pour Seasons Development, and 
result in the loss of some p6U*k space. 

The agreement between the City anil the Four Seasons Developers 
includes the dedicntion of an additional lane on the north side of Georgia 
from Denman to a half block west of Gilford and traffic control at Georgia 
and Gilford related to vehicle access to their site. Since underpasses to 
facilitate buses turning into Chilco Street are not related to the ingress 
and egress of vehicular and pedestrian traffic to and from the site of the 
Four Seasons Development, such improvements are not within the provisions 
of the present agreement," 
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Clause 5 continued 

In discussing the matter, Mr. Boyes and Supt. McRae advised there 
is a traffic policeman at Georgia and Chilco during the rush hours 
including Sunday and they are of the opinion that this was the 
most expeditious way to handle the traffic volumes. 

RECOMMENDED that the report of the City Engineer dated January 20, 1972, 
quoted above be received. 

6 . Parking Exemption Decals 

The City Engineer submitted a report dated January 14, 1972, wherein 
the Special Committee re Parking Exemption Decals recommend that the 
following applications for handicapped persons for parking exemption 
permits be approved. 


Mr. Cary E. Funk 
428 Louis Kiel House 
Simon Fraser University 
Burnaby, B. C. 


Mr. J.R. Vandermeulen 
3383 West 26th Avenue 
Vancouver 8, B. C. 


Mrs. Margaret Symon 
1883 West 5th Avenue 
Vancouver 9, B. C. 


RECOMMENDED that the recommendation contained in the City Engineer's 
report dated January 14, 1972, re parking exemption decals be adopted. 

7 . Parking Adjacent to Schools 

At a meeting of the Official Traffic Commission on November 1, 1971, it 
it was recommended: 

"THAT the School Board and the City Engineering Department 
be requested to provide 50% of the capital cost of $4,000 
in their 1972 Budget for the posting of signs at the 
elementary and secondary schools, on the understanding the 
Engineering Department will pay the maintenance costs 
estimated to be $400 a year." 

Submitted for the information of the Commission was a communication 
from Mr. J.E. Robertson, Head of Business Administration, Board 
of School Trustees dated January 7, 1972, wherein it was advised that 
the School Board's Planning and Building Committee, and subsequently the 
School Board, agreed to the arrangement set out in the recommendation. 

RECOMMENDED that the communication from Mr. J.E. Robertson under date 
of January 7, 1972, be received. 

8. Grant: Annual School Safety 
Patrol Banquet 

As is customary, the Supt. of Traffic submitted a communication dated 
January 31, 1972, requesting a grant of $3,000 to be used for the 
purchase of prizes, badges and efficiency awards for the school partrol 
members at the Annual School Patrol Banquet. 

The Commission noted that the requested grant was for 0500 more than 
that jjiven in the past few years, and suggested the Superintendent give 
a breakdown of the increased costs. 

RECOMMENDED that this matter be deferred to the next meeting of the 
Official Traffic Commission in order that Supt. McRae may give a 
breakdown of the amount requested. 


The meeting adjourned at approximately 3:30 p.m. 

FOR COUNCIL ACTION SEE PAGE(S] 
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REGULAR COUNCIL MEETING 


A Regular meeting of the Council of the City of Vancouver 
was held on Tuesday, February 22, 1972, in the Council Chamber, 
at approximately 9:30 a.m. 

PRESENT ; His Worship the Mayor 

Aldermen Bird, Broome, Calder, 

Hardwick, Linnell, Phillips, 
Rankin, Sweeney and Wilson. 

ABSENT: Alderman Adams (Leave of Absence) 

CLERK TO THE COUNCIL ; R. Thompson. 

PRAYER 

The proceedings in the Council Chamber were opened with 
prayer . 

A CKNOWLEDGMENT 

His Worship the Mayor acknowledged the presence in the 
Council Chamber of students from the Convent of the 
Sacred Heart, under the direction of Mrs. Barker. 

•IN CAMERA' MEETING 


The Council agreed to an 'In Camera' meeting later this day. 

ADOPTION OF MINUTES 

MOVED by Alderman Linnell, 
SECONDED by Alderman Sweeney, 

THAT the Minutes of the Special Council meeting (Public 
Hearing), dated February 10, 1972, be adopted. 

- CARRIED. 

MOVED by Alderman Sweeney, 
SECONDED by Alderman Bird, 

THAT the Minutes of the Regular Council meeting (including 
'In Camera'), dated February 15, 1972, be adopted. 

- CARRIED. 

MOVED by Alderman Bird, 
SECONDED by Alderman Sweeney, 

THAT the Minutes of the Special Council meeting ('In Camera'), 
dated February 16, 1972, be adopted. 

- CARRIED. 

COMMITTEE OF THE WHOLE 

MOVED by Alderman Sweeney, 
SECONDED by Alderman Bird, 

THAT the Council resolve itself into Committee of the Whole, 
His Worship the Mayor in the Chair. 


- CARRIED. 
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Development Proposals and 

Zoning - Lower Slopes of Kitsilano 

It was agreed to defer consideration of this matter to 
later this day, when delegations will be heard. 


COMMUNICATIONS OR PETITIONS 

1. Report: 1971 Grey 
Cup Festival 

MOVED by Alderman Linnell, 

THAT the report of the General Chairman of the 1971 Grey 
Cup Festival Committee, in respect of the Grey Cup Festival held, 
including a financial statement, be received for information. 

- CARRIED. 

2 . Alpha and Omega Order 

It was agreed to defer consideration of this communication, 
pending the hearing of a delegation at a later date . 

3 . British Columbia Building 

The Council noted a communication, under date of February 
17, 1972, from the Minister of Public Works, following a meeting 
with Council recently to explain the proposed Provincial building 
development for Blocks 51 and 61. The Council's acceptance of 
the plan, in principle, is requested. 

MOVED by Alderman Broome, 

THAT this communication be received, and be referred to the 
Director of Planning for preparation of a report for Council, 
upon which a reply to the Minister can be based. 

- CARRIED. 

4. Court of Revision (Local 
Improvements) ; May 11, 1972 

The City Clerk enquired if the Council desired to hold the 
next Court of Revision on Local Improvements, scheduled for 
May 11, 1972, on the basis of a night meeting. 

MOVED by Alderman Bird, 

THAT the usual day meeting for this Court be arranged. 


- CARRIED. 
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5. Use of Sound Truck: A.T.T.A.C. 

(Grandview-Woodland Area) 

MOVED by Alderman Broome, 

THAT, pursuant to a request from A.T.T.A.C. for permission 
to use a sound truck to advertise a community carnival in the 
Grandview-Woodland area, from 2:00 p.m. to 5:00 p.m., February 24, 
1972, approval be given accordingly. 

- CARRIED. 

6 . Alternate Representative : 
City Planning Commission 

MOVED by Alderman Bird, 

THAT, pursuant to the recommendation of His Worship the 
Mayor, Alderman Broome be appointed alternate for Alderman 
Wilson on the membership of the City Planning Commission. 

- CARRIED. 

7. CFMM Brief to Federal 
Cabinet: Attendance 

MOVED by Alderman Bird, 

THAT, pursuant to the communication from His Worship the 
Mayor, dated February 21, 1972, Alderman Wilson, a member of 
the Board of Directors, and Alderman Broome, President of the 
UBCM and ex-officio Director of the Federation, be authorized 
to attend the meeting of the Directors of the Canadian Federation 
of Mayors and Municipalities, commencing March 26, 1972, in 
respect of presentation of a brief to the Federal Cabinet. 

- CARRIED. 

8 . UBCM Convention Arrangements 

MOVED by Alderman Broome, 

THAT, in accordance with the recommendation of His Worship 
the Mayor, authority be granted to the Mayor to appoint a UBCM 
Conference Arrangement Committee, in connection with the forth- 
coming conference, to be held in Vancouver on September 13, 14 
and 15, 1972. 


- CARRIED. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS 

A. Board of Administration 

GENERAL REPORT. February 18, 1972 

WORKS AND UTILITY MATTERS 

Regional Transportation as a 
Greater Vancouver Regional 
District Function 
(Clause 4) 

In connection with the subject matter in this clause, it 

was 

MOVED by Alderman Phillips, 

THAT the Greater Vancouver Regional District be informed 
the Vancouver City Council is prepared to agree, in principle, 
to participate in a Regional transportation function 
(including transit and Regional roads) , subject to terms and 
conditions which will be developed and brought back to the Board 
and the individual member municipalities for ratification. 

- CARRIED. 

MOVED by Alderman Hardwick, 

THAT the Board of Administration be requested to prepare 
a further brief, concerning the questions of light rapid transit 
and Regional roads , to be sent to the Regional Trans j)ortatiori 
Committee . 

- CARRIED. 

Balance of Works and 
Utility Matters 

MOVED by Alderman Bird, 

THAT Clauses 1 to 3 , in the Board of Administration 
report (Works and Utility Matters), dated February 18, 1972, be 
adopted; and that Clause 5 be received for information. 

- CARRIED. 


Council agreed to change the order of the Agenda at this 
time, to proceed as follows. 


FIRE AND TRAFFIC MATTERS 

Complaint from F.W. Cordes re 
4200 and 4300 blocks on Watson Street 
(Clause 1) 

MOVED by Alderman Bird, 

THAT this clause of the Board of Administration report 
(Fire and Traffic Matters), dated February 18, 1972, be adopted. 
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- CARRIED. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Board of Administration 
GENERAL REPORT, Feb. 18, 1972 (cont'd) 

FIRE AND TRAFFIC MATTERS (cont'd) 

Fire Protection on 
Burrard Inlet Waterfront 
(Clause 2) 

MOVED by Alderman Bird, 

THAT this clause of the Board of Administration report 
(Fire and Traffic Matters), dated February 18, 1972, be 
adopted. 

FURTHER, THAT a copy of the report be forwarded to 
Mr. W. G. Rathie, Chairman of the Vancouver Port Autihorlty, and 
Member of the National Harbours Board, with the request to 
comment on the matters contained therein, and whatever action it 
is intended to take; the Council being of the view that because 
of the conditions set out in this Clause, it is felt the 
National Harbours Board should contribute to the upkeep of the 
fire boat. 

- CARRIED. 

B. Supply of Fire Trucks 

The Board of Administration, under date of February 18, 
1972, submitted the following report: 



'Tenders for the above were opened by your Board of February 7th, 
1972, and referred to the Fire Chief, City Engineer and Purchasing 
Agent for report. The officials concerned report as follows: 

"This tender called for prices on one only 1050 IPGM Triple 
Combination Pumper truck and one 125 foot Aerial Platform 
Truck. 

The 5% Provincial Sales Tax is included in all prices in 
this report." 

The Fire Chief reports as follows: 

"On November 2, 1971, City Council approved a report from the Fire 
Chief requesting authority for the purchase of one pumper fire 
truck and one 125 foot aerial platform truck . This equipment was 
estimated to cost $176,000. Council approved $174,000 in advance 
of the 1972 Budget, and the remaining $2,000 would be obtained from 
resale of the old equipment. 

The low bid (Bid No. 1) for the pumper fire truck and the only bid 
received for the aerial platform meet specifications and are 
acceptable. The prices received are more than estimated and are 
compared below: 

1971 Estimate Bid Price Difference 

Pumper $ 36,000.00 $ 42,477.75 $ 6,477.75 

Aerial 

Platform $140,000.00 $162,76i3.90 $22,768.90 


Total $176 ,000.00 $205,2<-6.65 $29,246.65 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Supply of Fire Trucks 
(continued) 

The difference in actual bid prices of "the piimper truck and aerial 
platform compared to the 1971 estimates, is mainly due to the 
following: 

(a) The 1971 estimate did not include the 5% Provincial Sales 


(b) The U.S. Government modified its price freeze in November, 

1971, which allowed the suppliers of fire fighting apparatus 
and equipment to raise their prices to the customer to cover 
the added costs of labor and material. The attached letter 
from the only bidder to offer an aerial platform Calavar 
Corporation, explains that the difference between his last 
estimate to the City and his bid price, is mainly a result 
of the U.S. Government lifting their price freeze. 

In spitG of the increase in costs, this equipment is necessary 
to effectively carry out fire fighting and rescue operations 
in the City of Vancouver. 


DUTY EXEMPTION ON 7VERIAL PLATFORM 

Only one bid was received and it meets specifications and is 
acceptable. The bid price for Item ? includes all taxes and 
charges except duty. Duty on this Horn is $10,928.44 (including 
5% Provincial Tax) , but has not beqn included because the local 
office of the Department of National Revenue has ruled that this 
equipment is of a class and kind not made in Canada. If the 
Department of Industry in Ottawa concurs with this ruling, the 
City will be exempt the $10,928.44 duty, and only be required to 
pay a token duty of $75.00, which has bee 1 included in the prices 
shown in this report. 

If the Department of Industry in Ottawa does not concur, then an 
additional $10,928.44 will be required over and above the funds 
asked for in the recommendation. Their decision is not expected 
to be known for at least 3 months. 

RECOMMENDATION 

The Fire Chief recommends that the $174,000 previously approved by 
Council in advance of the 1972 Revenue Budget be increased by 
$29,246.65 to an amount of $203 , 246 . 65, which includes the 5% 
Provincial Sales Tax, to provide for the increase in costs of the 
equipment. " 

The Fire Chief, City Engineer, and Purchasing Agent report as follows: 

" Item 1 - 1050 IPGM Triple Combination Pumper Fire Truck 

Three bids were received for this item, all meet specifications, 
and the low bid. Bid No. 1, is acceptable. 

CONDENSED TABULATION 

Bid NuiTil5or 1. 2. 3. 


Tax. 


Name of Bidder 


HOWARD 
DISTRIBUTORS 


SILVERLINE FIRE 
EQUIP. 


KING SEAGRAVE 


Total Cost 


$ 42,477.75 


$ 47,502.00 


$ 49,107.45 


Make & Model 


Pierrevillc 
Ford C907 


Thibault Ford 
C910 (Alternative- 
Thibault DDT-426 
$46,777.50) 


King Seagrave 
C906 


Place of Mfg. 


Quebec 


Quebec 


Ontario 
(continued) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Supply of Fire Trucks 
(continued) 

Item 2 - 125 Foot Aerial Platform Fire Truck 

Only one bid was received for this item. It meets specifications 
and is acceptable. 

RECOMJNIENDATION 

If the necessary funds are approved, the Fire Chief, City Engineer 
and Purchasing Agent RECOMMEND acceptance of the bids as follows: 

Item 1 . - The low bid submitted by Howard Distributors for the 
supply of one only 1050 Imperial Gallon Per Minute 
Triple Combination Pumper Fire Truck, at a total cost 
of $42,477.75, which includes the 5% Provincial Sales 
Tax. 

.1 tcm 2 . - The only bid received from Calavar Corporation Ltd. for 
the supply of one only 125 Ft. Aerial Platform Fire 
Truck at a total coat of $162,768.90, which includes the 
5% Provincial Sales Tax." 

Yc^ur Board J^ECOMMiENDS that the recommendation of the Fire Chief, City 
Eiigineer and Purchasing Agent be approved, subject to contract satis- 
f c ctory to the Corporation Counsel.' 


MOVED by Alderman Phillips, 

THAT the recommendations contained in the foregoing Board 
of Administration report be approved. 

- CARRIED. 

Board of Administration 

GENERAL REPORT, Feb. 18, 1972 (cont'd) 

SOCIAL SERVICE AND 
HEALTH MATTERS 


Deserted Wives and 

Children; Maintenance - Clause 2 

MOVED by Alderman Calder, 

THAT Clause 2 of the Board of Administration report (Social 
Service and Health Matters), dated February 18, 1972, be adopted. 

- Ci\RRIED. 


MOVED by Alderman Broome, in amendment , 

THAT the following words be added to the motion of Alderman 
Calder : 

'subject to written confirmation being received 
from the Deputy Minister of the Department of 
Welfare and Rehabilitation that the Province is 
prepared to assume its 35% of administrative 
costs . " 

- LOST 


(The motion of Alderman Calder was put and 


Carried. ) 


Regular Council, February 22, 1972 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
Board of Administration 

GENERAL REPORT, Feb. 18, 1972 (cont'd) 

SOCIAL SERVICE AND 
HEALTH MATTERS (cont'd) 

Balance of Social Service 
and Health Matters 


MOVED by Alderman Calder, 

THAT Clause 1 of the Board of Administration report 
(Social Service and Health Matters), dated February 18, 1972, 
be adopted. 

- CARRIED. 

HARBOURS AND PARKS MATTERS 

New Brighton Park Outdoor 
Swimming Pool Replacement Bids 
(Clause 1) 

MOVED by Alderman Bird, 

THAT, in respect of this Clause: 

(a) a contract be awarded to Van Construction Co. Ltd., 
who submitted the low tender in the amount of 
$388,72 5 for replacement of New Brighton Park Pool, 
subject to the approval of the Corporation Counsel; 

(b) the agreement between the Mr. and Mrs. P. A. Woodward's 
Foundation and the City in respect of the $2 50,000 
matching grant be satisfactory to the Corporation 
Counsel . 

- CARRIED. 

BUILDING AND PLANNING MATTERS 

No. 1 Firehall Replacement 
(Clause 1) 

MOVED by Alderman Bird, 

THAT Clause 1 of the Board of Administration report 
(Building and Planning Matters), dated February 18, 1972, be 
adopted . 

- CARRIED. 

FINANCE MATTERS 

Costs of Law Enforcement 
(Clause 3) 

In connection with this clause, it was 

MOVED by Alderman Phillips, 

THAT the Council prepare an appeal to the Provincial govern- 
ment for assistance with the City's policing costs. 

(not put) 

t 

(continued) 
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Board of Administration 

GENERAL REPORT, Feb. 18, 1972 (cont'd) 

FINANCE MATTERS (continued) 

Costs of Law Enforcement 
(Clause 3) - (cont'd) 

MOVED by Alderman Wilson, 

THAT this clause be referred to the Standing Committee 
on Finance, with a view to preparing a submission to the 
Provincial government. 

- CARRIED. 

Grant Request: Vancouver 
Symphony Society 
(Clause 4) 

MOVED by Alderman Bird, 

THAT this clause be referred to the Finance Committee 
for attention, when grant requests are under consideration. 

- CARRIED. 

Municipal Financing Authority: 
Borrowing Power 
(Clause 5) 

After due consideration of this clause, it was 

MOVED by Alderman Phillips, 

THAT the Council would agree only to the broadening of 
the borrowing powers of the Municipal Finance Authority, if the 
M.P.P. and CP. P. funds were made available to the Authority 
as a source of funds for borrowing. 

FURTHER, THAT the Council representatives on the Regional 
District be instructed accordingly. 

- CARRIED. 

Balance of Finance Matters 

MOVED by Alderman Calder, 

THAT Clauses 1 and 2 of the Board of Administration report 
(Finance Matters), dated February 18, 1972, be adopted. 

- CARRIED. 


Council recessed at approximately 10:45 a.m., following 
which an 'In Camera' meeting was held, and the Council subsequently 
reconvened in open session at 11:30 a.m. 
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C. Personnel Matters, 
Supplementary Report 

MOVED by Alderman Hardwick, 

THAT the Board of Administration report (Personnel Matters) , 
dated February 18, 1972, be adopted. 

- CARRIED. 

D. Property Matters 

Lease Renewal : The 
Vancouver Art Gallery 
(Clause 4) 

In connection with this clause, it was 

MOVED by Alderman Hardwick, 

THAT renewal of the lease to The Vancouver Art Gallery, in 
respect of this property, be approved for a further twenty-one 
(21) years, from February 3, 1972, on the same terms and condi- 
tions, subject to the lease being to the satisfaction of the 
Corporation Counsel. 

- CARRIED. 

Balance of Property Matters 

MOVED by Alderman Hardwick, 

THAT Clauses 1 to 3 of the Board of Administration report 
(Property Matters), dated February 18, 1972, be adopted. 

- CARRIED. 

E . Low Income Housing 

MOVED by Alderman Hardwick, 

THAT the Board of Administration report, dated February 10, 
1972, with respect to Low Income Housing, be referred to the 
Standing Committee on Planning and Development for further con- 
sideration; it being understood that the Standing Committee will 
meet with appropriate representatives of the Regional District 
in regard to this matter, in addition to the City's officials. 

- CARRIED. 


The Council recessed at approximately 12:00 noon, to re- 
convene in open session at approximately 2:00 p.m. 
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The Council, still in Committee of the Whole, reconvened at 
approximately 2:00 p.m. in the Council Chamber, His Worship the 
Mayor in the Chair and the following members present: 

PRESENT : His Worship the Mayor 

Aldermen Bird, Broome, Calder (at commencement) 

Hardwick, Linnell, Phillips, Rankin, 

Sweeney and Wilson 
ABSENT : Alderman Adams (Leave of Absence) 


REPORT REFERENCE AND DELEGATIONS 

1. Zoning: Lower Slopes of 
Kitsilano 


The Director of Planning and Civic Development spoke to the 
matter of development in the Kitsilano slopes area. 

The Council received delegations as follows on the matter: 


Kitsilano Ratepayers Association - opposing high rise 
apartment development 

Kitsilano Ad Hoc Committee - petition with over 4000 

names filed asking a Public Hearing on rezoning 
in the lower Kitsilano area be held and con- 
struction at 2280 Cornwall Street be halted, 
together with any similar development^ pending 
the hearing. A brief was filed dated Feb. 22nd. 

Vancouver Tenants Council - opposing high rise 
apartment development 

A brief on the matter by the Kitsilano Area Resources Council 
was distributed to members of Council for information. 

Particular mention was made of a development permit issued 
and that work had commenced respecting a high rise apartment 
development at 2280 Cornwall Street. In this regard Mr. W. Street, 
barrister, advised that, provided action is taken within the next 
three weeks, the owner is prepared to negotiate with the City 
an alternate development on this site, assuming the Council has 
made a decision with respect to future development of the area. 

MOVED by Aid. Phillips, 

THAT the Director of Planning and Civic Development report 
in two weeks time with suggestions respecting limiting of heights 
in the following areas: 

(a) area north of Cornwall Street 

(b) lower areas south of Cornwall Street 

- CARRIED 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

F. Report of Standing Committee on 

Planning and Development, February 10 

Champlain Heights 

MOVED by Aid. Broome, 

THAT the report of the Standing Committee, under date of 
February 10, 1972, regarding Planning and Development matters, 
particularly dealing with Champlain Heights (Sites 19 and 20), 
be received and further consideration of this matter be at the 
City Council level. 

- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Champlain Heights (cont'd ) 

The Deputy Mayor instructed that the Director of Planning 
and Civic Development report on the status of the Champlain Heights 
matter, to include past actions of Council and particularly 

in respect of sites 19 and 20, 

(During consideration of the foregoing matter, the 
Deputy Mayor, Alderman Broome, took the Chair to 
relieve His Worship to attend to other Civic business) 

G. Report of Standing Committee on 
General Purposes, February 10, 1972 

MOVED by Aid. Phillips, 

THAT the report of the Standing Committee on General Purposes, 
dated February 10, 1972, be adopted. 

- CARRIED 

H. Report of Special Committee 

re Illegal Suites, January 25, 1972 

The Special Committee re Illegal Suites - Hardship Cases 
submitted the following report under date of January 25, 1972: 


"The Committee of Officials has considered the following requests 
under the policy established by Council concerning Illegal Suites • 
Hardship Cases, and reports as follows: 

(a) The following applications recommended for approval by the 
sub-committee, be approved: 

Mrs. Thelma Hazel McDonald (tenant), 2192 Nanaimo Street 

Mrs. Hilda Baragar (tenant), 780 East 32nd Avenue 

Mr. Harry Toft (owner), 780 West King Edward Avenue 

Mrs. Barbara Millicent Lythall (tenant), 6968 Culloden Street 

Mr. Dalton C. Bason (owner), 6475 Fleming Street 

Mrs. Angelina Burmas (owner), 1561 East 15th Avenue 

Mr. Andrew McLachlan (tenant), 4581 Uuebec Street 


(b) the following applications be approved for one year from the 
date of this Resolution: 

Mr. Norman DeWynter (tenant), 2279 Nanaimo Street 

Mrs. Audrey D. Hanks (owner), 3887 West 15th Avenue 

Mrs. Diane Vera Bernard (owner), J941 West 36th Avenue 

Miss Dianne Gail Code (tenant), 732 East 51st Avenue 

Mr. Russell Harold Read (tenant), 2A, 1336 West 14th Avenue 


(c) the following applications be <-\pproved for six months from the 
date of this Resolution: ' 

Mr. Rodney L. Cheney (tenant), 2649 Trinity Street 
Mrs. Mary Martha Boyle (tenant), 328 BaSt 55th Avenue 
Miss Jacqueline Lise Lanois (tenant), 328 Bast 55th Avenue 
Christon & Popi Kyriakopoulos (owners), 74 West 2lst Avenue 
Mr. Brian Cowan (tenant), 1180 Bast Slsi Avenue 


cent 'd . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont 'd) 

Report of Special Committee re 
Illegal Suites (cont 'd) 


the following Applications be not approved: 

Mr. Clarence Staines (tenant), 1328 Park Drive 
Mr, James C, Haight (tenant), 562 West 2lst Avenue 
Mrs. Vincent Houng Lee (tenant), Windsor Street 

Mrn. Mary Louine Mnlfet ( owner), 7012 Vivi«\n Drive 
Mrs. Pntricia Furlong (tenant), 439 Westi 22nd Avenue 


in respect to the above mentioned, the City Building Inspector 
be instructed to carry out the policy as adopted by Council on 
December 17, 1963, and as amended by Council on November 10, 1964. 

MOVED by Aid. Bird, 

THAT the foregoing report of the Special Committee re Illegal 
Suites - Hardship Cases, dated January 25, 1972, containing Clauses 
(a) to (e), be approved. 

- CARRIED 

I . Undergrounding of Utility Wiring 

The Board of Administration, under date of February 14, 1972, 
submitted the following report: 


' The City Engineer reports: 

"The recent budget speech by the Prime Minister of British 
Columbia stated that $10 million would be provided by the Provincial 
Government for undergrounding electrical plant. Details are not yet 
available but it appears that the legislation will become effective and 
that project costs are to be borne one-third by the Province, one-third 
by the utilities and one- third by the municipalities. Both electric 
power and communication lines could be included in the program. 

Over the last several years. Council Committees and Civic 
staff have been exploring the methods and costs of undergrounding electrical 
plant in the City of Vancouver. The City has been represented on a U.B.C.M. 
Committee which has carried on an extensive review of the problem over 
the whole Province. A technical report, recently completed by City staff 
and containing a review of cost and policy considerations is on file in 
the offices of the City Clerk. 

Conversion of all overhead electrical plant in the City of 
Vancouver to underground would cost in the order of $300 to $400 million. 
Financing charges, allowances for existing plant with remaining usable life, 
and inBtallntion of larger plant to allow I'or future growth could increase 
this estim.ite. In recent years, aomo. overhead plant has been replaced by 
underground and new major circuits have been installed underground, primarily 
at utility expense; for a considerable tima virtually all utility plant in 
new subdivisJonfj has been installed underground at the developer's expense. 
The policy of the utilities generally, however, has been to underground 
existing distribution plant only where it has been justified by engineering 
and economic considerations. It is assumed that this work will continue, 
whatever additional undergrounding work is carried out as a result of the 
Provincial scheme. 
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Regular Council, February 22, 1972 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Undergrounding of Utility Wiring 
(cont'd) •' 


Prior to the r«cent announcement by the Provincial Govenwent, 
extensive work was carried on by the Civic staff to provide backgcound 

infonnation for cost-sharing negotiations with the utility companies and 
the setting of priorities. Since the Provincial scheme establishes a cost- 
sharing basis for the work, the matter of setting priorities should now be 
proceeded with. In general, scenic streets," designated highways and major 
arterials are considered to have higher priority than other streets (see Table). 
In special circumstances, factors such as the necessity to coordinate with 
other construction work, or the ability to underground an area completely 
for a relatively small expenditure (this may occur in the West End and 
downtovm area) will require that high priority be given to under groimding 
on other types of streets. 

As instructed by City Council on February 15, 1972, the pole 
lines on East 1st Avenue and on West 16th Avenue will be given a high 
priority and examined immediately. It should be noted, however, that 
undergrounding in the west section of 16th Avenue would be a joint 
responsibility of the City and the University Endowment Lands. 

A great many details must be worked out before. an extensive 
undergrounding program can commence in the City of Vancouver. It is 
anticipated that improvements should be undertaken on a local improvement 
basis but details of the charges and the mrthod of application still have 
to be worked out. Some method of enforcing connection of existing buildings 
to new underground plant would be required. These details could not be 
worked out in time for this report. Since it appears that a nusaber of 
municipalities may Initiate programs of undergrounding under the new 
Provincial scheme, it would undoubtedly be desirable for the City to inform 
the Province now that it intends to proceed under this progr^. Further 
details of the mechanism for carrying out the program and spadflc areas 
proposed would be reported to Council at a later date. 

The Director of Finance points out that this could be the 
conmrnccmc;nt of ii new long term program coating a great deal of money over 
the years. Council policy will determine to what tlcgrce the City participates 
in the program in light of priority of the City's capital needs. To state 
a figure, an nmount of $h to $1 million might be made available in 1972 
under Council's existing policy of providing funds for the Supplementary 
Capital Budget. On a local improvement bisis, property ovmer contributions 
would increase this amount; the extent of the increase cannot yet be 
specified. Hov;cver, the combined contribution by the City and property 
owners V70uld permit undertaking a total program including utility and 
Provincial Government contributions, costing between $3 and $6 million. A 
progvij.a of this size will provide sufficient funds to undergrouixd the sections 
of Ist and 16th Avenues which Council has requested be. considered. 


I RECOMfEinD that: 

1. Appjroval in principle be given to an Initial $3 to $6 million program 
of undergrounding through the recent Provincial proposal; this approval 
would be subject to subsequent Council iipproval of specific areas to 

be uudergrou-jtled , any procedural chnnycs to be rade, and estimated 
c>:penditurei^ to be incurred when details of tiie finalized program are 
announced. 

2. The Mayor be authorized to write to tlie Ministers of • 
Finance and Municipal Affairs informing them of the City's 

intent to proceed with a program of undergrounding, costing 
between $3 and $6 million. 

3. The City Engineer be authorized to initiate negotiations with the 
utilitieH regarding selection of Gpeclfic streets for underground work." 

Your Board RECOMIIEN'DS the foregoing recommendation of the City 
Engineer be adopted.' 

ooftt 'd . . . . 
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Regular Council, February 22, 1972 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont 'd) 

Undergrounding of Utility Wiring 
(cont 'd) 


MOVED by Aid. Phillips, 

THAT the report of the Board of Administration dated February 
14, 1972, in respect of undergrounding of utility wiring, be 
approved and immediate action be taken in accordance therewith. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Hardwick, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

BY-LAWS 

DEBENTURE BY-LAW $119,137.17 
(Street Lighting Projects) 


MOVED by Aid. Phillips, 
SECONDED by Aid. Sweeney, 

THAT leave be given to introduce a By-law to contract a debt 
by the issue and sale of debentures in the aggregate principal 
amount of $119,137.17 in lawful money of Canada for certain street 
lighting projects constructed as local improvements and for 
imposing an annual special rate on real property specially bene- 
fited by such local improvements, and the By-law be read a first 
time. 

- CARRIED 

MOVED by Aid. Phillips, 
SECONDED by Aid. Sweeney, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Phillips, 
SECONDED by Aid. Sweeney, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Deputy Mayor 
in the Chair. 

- CARRIED 

MOVED by Aid. Phillips, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Phillips, 
SECONDED by Aid. Sweeney, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Phillips, 
SECONDED by Aid. Sweeney, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED 



(The By-law received three readings) 
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ENQUIRIES AND OTHER MATTERS 

Alderman Rankin - enquired if Council would approve a march 

March: Fred Quilt proposed for Saturday, February 26, 1972, 

Committee to commence sit, 11:00 a.m., from Victory 

Square to the Court House, by the Fred Quilt 
Committee, in connection with the Fred Ouilt 
case. 


MOVED by Aid. Rankin, SECONDED by Aid. Linnell, 

THAT approval be granted accordingly, subject to prior con- 
currence of the City Engineer and Chief Constable. 


- CARRIED 


Alderman Hardwick - referred to the Four Seasons Development 

Four Seasons Development in the Coal Harbour area and enquired of 

the status of the matter in view of the 
newspaper report that the Federal Govern- 
ment would not grant leases of the required 
water lots. 


The Corporation Counsel replied he had 
not received any information on the 
matter but if such were the case, develop- 
ment in future would probably require an 
amendment to the prevailing agreement and 
this would require Council 's further 
consideration . 


Alderman Wilson - 
Drainage Problem: 
6690 Arbutus Street 
(C. Young) 


referred to a drainage problem at 6690 
Arbutus Street and that he would be 
handing the matter over to the Board of 
Administration. 


NOTICE OF MOTION 

The following Notices of Motion were submitted and recognized 
by the Chair: 

1. Four Seasons Development: 
Water Lots 


MOVED by Aid. Wilson, 

THAT WHEREAS the Vancouver City Council is pleased to learn 
that the Federal Government has decided to "kill present plans for 
the apartment hotel complex" as quoted in the Vancouver Sun, Page 15, 
February 21, 1972 - a statement made by the Hon. Ron Basford in 
reference to the Four Seasons Development; 

THEREFORE BE IT RESOLVED THAT the Vancouver City Council 
petition the Prime Minister and his Cabinet requesting that upon 
reversion of Coal Harbour water lots from the Four Seasons to the 
Crown Federal that the same be made available upon lease to the 
City of Vancouver, at a nominal rate for public recreation and park. 


(notice) 


Regular Council, February 22, 1972 
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NOTICE OF MOTION (cont 'd) 


2. Acquisition: Block bounded by Georgia Street 

on the North, Denman Street on 
the East 


MOVED by Aid. Wilson, 

THAT WHEREAS the Hon. Ronald Basford has announced that the 
Federal Government has decided to kill the Four Seasons hotel- 
apartment complex; 

AND WHEREAS the City of Vancouver has taken steps and applied 
to the Crown Federal to lease the Coal Harbour water lots; 

AND WHEREAS the owners of property fronting on the south side 
of West Georgia between Chilco and Denman Streets stand to profit 
most from the change of position of the Dominion government; 

THEREFORE BE IT RESOLVED THAT the City Council take immediate 
steps to acquire by negotiation or expropriation the property 
bounded on the north by Georgia Street, on the east by Denman 
Street, on the south by Alberni Street, on the west by Chilco 
Street - the legal description being D/L 185 - Block 65 - Lots 
1 to 13 plus to Chilco Street boundary. 


BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


J. Extension of Temporary Positions: 

Department of Welfare and Rehabilitation 


MOVED by Aid. Bird, 

THAT, pursuant to recommendation of the Board of Adminis- 
tration regarding certain temporary positions in the Department 
of Welfare and Rehabilitation, 59 temporary staff members, less 
those appointed to permanent positions, be retained from the end 
of February when the present temporary period expires, to 
March 10, 1972, and 

THAT such of the 10 additional temporary positions, where 
the phasing out program required approval of the Board of Adminis- 
tration and was approved to the end of February, be extended also 
to March 10, 1972; 

FURTHER THAT the Board of Administration report on the 
matter to Council in two weeks time. 


(notice) 


- CARRIED 


The Council adjourned at approximately 3:40 p.m. 


*** 


The foregoing are Minutes of the Regular Council meeting of 
February 22, 1972, adopted on March 7, 1972. 
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WORKS AND UTILITY 
MATTERS 


RECOMMENDATIONS : 


1. Auto Allowance - Winter 
Works Prop;rarrime3 

The Director of Finance reports as follows: 

"A request has been received from Dr. H. L. Bryson, Director of 

Permits and Licenses, as follows: 

'The following tv.'o Local Initiative Programmes have been approved 
by City Council and the Department of Manpower and Immigration:- 

Project 17 ~ Industrial Plumbing Survey 
Project 18 - Service Station Plumbing Survey 

The Industrial Plumbing survey requires two temporary plumbing 
inspectors to inspect industrial buildings along Burrard Inlet and the 
Fraser River. The Service Station Plumbing survey v/i 1 1 be carried out by 
two temporary employees to inspect sumps in over ^00 gas stations. 

These four temporary employees will be reauired to use their 
own cars and I request they be provided with an auto allowance on the 
regular basis. It is estimated that their monthly mileage will be In the 
range of SO"^ - 600 miles. Funds for these auto allowance v;ere included In 
the costs approved by City Council and a portion vn 1 1 be recoverable from the 
Departtnent of Manpower and Immigration.' 

Rccum iicnded - that auto alloi/onces on the regular basis be provided 
for the four temporary positions as described above, effective on the nates 
the positions arc filled." 

Your Board RECOMMENDS that the above recommendation of 
the Director of Finance be approved. 


2 . Local Improvements - Initiative Principle 


FIRST SaCEP : 

The City Engineer reports as followsi- 

"I consider it advisable to carry out either a fecial Light 
Standard Project Type 1 (refurbish existing street lights) or a Special Light 
Standard Project Type 2 (install new post top street lights) on the streets in tjje 
eight areas wliich comprise Area Il-Shaughnessy. 

On February 1st. 1972, Council approved the procedure for advsmc- 
ing these alternative projects in ihese eight areas. 

The streets in each area are listed in the schedule which forms 
part of the Detailed Second Step Report. 

The City' s share of these improvements is available in the 1971 
Street Lighting Capital Budget." 

SECOND STEP : 

The Director of Finance submits the following report on the 
financial arrangements :- 

"In accordance with the provisions of the Local Improvement 
Procedure By-Law, I am submitting the City Engineer's report dated Feijruary 15th, 1972. 


/continued , . 
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The estimated total cost of these improvemsnts is as follows :- 
Special Lanp Standard Project; Type 1 Type 2 

Total Cost $ 124.,600 $ 131,S00 

City Share $ a, 866 $ 41,866 

I have to report that the necessary financial arrangements can ' 
made to carry out this work," 

Your Board has decided that it is desirable to undertake one of 
the alternative projects referred to and RECOMMENDS that the reports of the City 
Engineer and Director of Finance be adopted together with the details Second Step 
Report on file in the City Clerk's office. 


3. Consent to Assignment of Lease and Sub-Lease 
of Air Space Across the Lane South of 
Alexander Street Approximately 105' East 
of Columbia Street 


The Corporation Counsel reports as follows; 

"On October 19, 1965, by Resolution of Council, Fleck 
Brothers Limited was granted permission to construct 
a three storey pedestrian overpass across the lane 
South of Alexander Street approximately 105' East of 
Columbia Street. A lease was prepared leasing the air 
space to Fleck Brothers Limited for a term of thirty 
years. Fleck Brothers Limited has since sold the 
properties joined by the overpass to Steetley Industries 
Ltd. and has then leased these properties back from 
Steetley Industries Ltd. 

The two companies have requested that the City consent 
to an assignment of the lease of the air space from 
Fleck Brothers Limited to Steetley Industries Limited 
and have further requested that the City consent to a 
sub-lease of the air space from Steetley Industries 
Limited back to Fleck Brothers Limited. 

RECOMMENDED that consent be given to an assignment of 
the lease of the air space from Fleck Brothers Limited 
to Steetley Industries Limited and consent be given to 
a sub-lease of the air space from Steetley Industries 
Limited back to Fleck Brothers Limited, the documents 
of assignment and sub-lease to be satisfactory to the 
Corporation Counsel." 

Your Board 

RECOMMENDS the foregoing recommendation of the Corporation 
Counsel be adopted. 
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CONSIDERATION ; 

4. Regional Transportation as a Greater 
Vancouver Regional District Function 


Vour i^oard submits the following report: 

A let (or (latGil January 6, .1972 has been received 
from ^Ir. Tr.W. Carlisle, Director of Finance and Administration 
for the Greater Vancouver Re.^ional District, askinf' for Council's 
(iccision on the first step of the procedure set out in the 
Policy Slateineiit adoplod hy (tic Great,or Vancouver iiegional 
district on November 17, 1971. A cony of Mr. Carlisle's letter ■ 
i s attached . 

BACKGROUKi^ 

The orif;inal Policy Statement as sot out by Mr. A.C. 
l.eily, accorapanyin/; the report lasf. October, was considered 
\}\ Council at a special meeting on November 15, 1971. At 
iJiat t-inic Council approved a number of amendments to the 
PoTic\ Statement, and these amendmen(,s, a co])y of which is 
al l, ached, were presented by I, he Vancouver representatives at 
the Greater Vancouver Regional District meeting of November 
17, 1971. All of the Vancouver amendments were not accepted 
by the G.V.K.D. and a coin' of tJie Policy Statement, finally 
adopted by G.V.K.D. at its November 17, 1971 meetin,fT, is 
n ( \ a. c h e (i . 


OPina'^NT REQUEST 

Step 1 of this approved Policy Statement states 
"members of Council are asked whether they are pro])pred to 
j^'ar ti c i pate in the function, subject to terms and conditions 
to be developed". 

Tlie current letter from Mr. Carlisle is (die formal 
request from the Refjional District in accordance with this 
."teri 1. Council was in a;"reement with this Step when re- 
vicwinfi the ori.-iiinal Policy Statement, and presumably still 
a^-rees because this Step contains the proviso "subject to terms 
and conditions to be developed". 

It is drawn to Council's attention thai Stej) 2 was 
amended b\ Vancouver City Council so as to read " total fin- 
ancial formula". It was V ncouver City Council'?- intention 
ai that time that Regional Roads should be included in any 
rinancial formula. The approved Policy Statement, with res- 
pect to fJegional Roads, was amended by the Regional District 
sn as to add tlie word "eventually" (item 6, pare 2 of Policy 
Stai-enient ) . In tlie circumstance, when indicatin/: its concur- 
rence v/i th Step One at tliis time. Council may wish to ensure 
that St(^i) 2, rePerrino' to "total financial formula", includes 
l(.ef;iona1 lioads. 

Your Board suVimJ ts the forej^coing for Council 
GONrn DI'^liATTON. 
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INFORMATION ; 

5. Removal of Parked Cars 
for Street Cleaning 

The City Engineer reports: 

"As a result of Council's request for a report on the problems 
associated with the removal of parked cars to facilitate street cleaning, 
various proposals have been considered, none of which has proved to be 
completely satisfactory. The following report outlines the present pro- 
cedure and the options which were considered. 

INTRODUCTION 

As the vehicle population of the City increases, so does the 
parking density on City streets. On some 200 blocks, or perhaps 4% of the 
curbed blocks in the City, parked cars cause a significant reduction in 
both the effectiveness and the efficiency of the street cleaning operation. 
The greater number of these blocks is in the apartment and conversion 
areas. Others are on the major streets through local shopping districts and 
on the adjoining local streets within a block of the major street. 

Obstruction of the street sweeping operation is not sufficient 
grounds to impound a parked vehicle under existing legislation. Vehicles 
parked on curbed streets for more than two hours between 1:00 a.m. and 6:00 
a.m. may be impounded for overparking, however, under Section 3 of the Impound- 
ing By-law and Sections 22 (5) and (6) of the Street and Traffic By-law. 

TEMPORARY POSTING 

Since a completely clean sweep is not required on each of the 
twenty or so annual sweeping operations on the above noted streets, parking 
is temporarily controlled once or twice per year in the following manner: 

a) At about 3 in the afternoon of the day prior to the sweeping, 
we post temporary 'No Parking' signs. This is limited to 
three or four blocks in any area so the cars displaced can be 
absorbed by the adjacent blocks. 

b) Prior to the arrival of the sweeper, one of the workmen inspects 
the blocks concerned, knocking on doors in an attempt to locate 
owners of offending vehicles. 

c) When the sweeper arrives, it sweeps around any remaining cars, with 
as much of the matter below such cars as possible pulled out by hand 
into the path of the sweeper. 

d) To limit the inconvenience caused the parking public, such 
sweeping is done first thing in the morning and the temporary 
signs are then removed. 

Completely satisfactory results are not obtained since the signing 
prohibition does not result in the removal of all vehicles. This is because 
some vehicles were parked before the temporary prohibition signs were erected. 
Consequently, the sweeper must travel at relatively slow speed, sweeping 
around the vehicle. 

OPTION A - NOT SWEEPING THE GUTTER IN HEAVILY PARKED Al^EAS 

The ultimate effect of not cleaning a difficult block is to have 
the accumulated litter washed into the catch basin either by rainfall or by 
a fliishcr truck. The sLnndard of cleanliness would be very low, and additional 
catch basin cleaning would be required. 

OPTION B - SWEEPING A1U)IIND PARKED CARS 

.•^'his is what is done on local streets and on major streets through 
residential areas where there are relatively few vehicles parked and comparativel 
little litter. On these streets, a satisfactory standard of cleanliness can be 
attained. As the number of parked vehicles and the volume of litter increases, 
this system cJep.enerates to little better than Option A. 


/continued . . . 
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OPTION C - PERMANENT RESTRICTIVE POSTINGS 

This is the only effective method whereby vehicles can be 
impounded under existing legislation. In the residential problem 
areas such as the West End where street cleaning is carried out, 
parking is currently permitted on only one side of the street in 
about 95^ of the cases. Revising the parking regulations to move 
these cars onto the other side of the street for one day in each 
week would have the effect of clearing the curb side for cleaning. 
For example, the north side of the street could be posted for no 
parking on Tuesdays and the south side no parking except Tuesdays. 


While this practice would result in a high level of cleanliness, 
experience has shown that success requires rigid enforcement. It is estimated 
that one additional police constable would be required. This cost would 
offset any saving realized by the Engineering Department. 


OPTION D - RUSH-HOUR SWEEPING 


Certain arterial streets could be swept during a portion of the 
rush hour when parking restrictions are in effect. This practice, while not 
applicable to residential streets, is subject to a number of operating 
inefficiencies: 


a) excess travel time to sweep a short length of street, 

b) overtime charges for operating beyond the normal working day, 

c) interruption to normal work patterns. 

Furthermore, the slow sweeper would cause an interruption to the 
normal traffic flow if more than one block was cleaned in each sweep. 


COMPARATIVE COSTS 

The following table illustrates the comparative cost per block 
for each of the foregoing proposals. The figures are approximate, based on 
assumptions about changed operational practices, and are intended only as a guideli 
Relative Cost ('Not Sweeping' at 100) 

Heavily Parked Arterial Resi- 

Residential Local Street dential Street 

Temporary Posting 127 N/A 

Option A - Not Sweeping 100 100 

Option B - Sweep Around N/A 103 

Option C - Permanent Parking Restriction 243 220 

Option D - Rush-Hour Sweeping N/A 78 

SUMMARY 


We have not yet discovered the ideal solution which would attain 
a desirable standard of cleanliness aL reasonable cost and without signifi- 
cant inconvenience to the motorists. In the meantime, we are continuing the 
temporary posting of heavily parked streets and will consider other approaches 
in special cases as they arise." 

Your Board submits the foregoing to Council for INFORMATION. 


fOR COUNCIL ACTION SEE PAGE(S)- /.i^-^ 
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SOCIAL SERVICE AND HEALTH MATTERS 


RECOMMENDATION 


1. Expenditure of Funds Prior to Budget Approval 
Purchase of Replacement X-Ray Machine 

Your Medical Health Officer reports as follows: 

"Included in the 1972 Budget Estimates of the Health Department 
is an amount of $2,300.00 for the purchase of a replacement X-Ray 
machine in Nightingale Dental Clinic. 

The existing machine has broken down completely and is 
recommended for replacement by the Purchasing Agent. An X-Ray unit 
is a basic tool in dentistry and is indispensable for the delivery 
of quality care. It is therefore requested that approval be given 
at this time authorizing expenditure of the above amount for this 
purchase prior to approval of the 1972 budget estimates of the 
Health Department." 

Your Board RECOMMENDS that the request of the Medical Health 
Officer be approved and the Purchasing Agent be authorized to purchase 
a replacement X-Ray machine prior to approval of the 19 72 Budget 
Estimates of the Health Department, 

2. Deserted Wives and Children - Maintenance 


Ttie Welfare & Rehabilitation Department haS' during the past three 
years had an arrangement with the Provincial Courts (Family Division) 
and the Probation Services Department, whereby deserted wives with 
dependent children in receipt of social assistance instituted court 
proceedings in order to obtain a maintenance order against the 
absentee husband. 

Your Board recently requested a review of the arrangement and finds 
that 607 deserted wives have submitted their cases to the Provincial 
Courts (Family Division) and maintenance is being received or some 
other action is being taken. The collections on behalf of these 
persons in 19 70 and 1971 were: 

1970 $124,386 

1971 $166,711 

Your Board find that there are approximately 1,400 deserted wives 
with dependent children receiving social assistance for whom no 
maintenance is being received. The Department Heads are now in- 
stituting a review to ensure that in future for each applicant 
eligible to receive social assistance on a continuing basis, court 
proceedings will be instituted. 

To enable the Welfare & Rehabilitation Department to examine the 
1,400 cases and to institute court proceeding to obtain maintenance 
orders where applicable: 

Your Board RECOMMEND that: 

Two Social Service Assistants lA (pay grade 19, $616 - 735) be 
employed on a temporary basis for a maximum of six months. 


Cont'd. 
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The estimated cost is as follows: 

Two Social Service Assistants lA 

for six months at $673 $ 8,076 

Fringe Benefits - 10% 807 

Salary Estimate $ 8,883 

Auto Allowance - $75 per month 900 

Total Estimated Cost $ 9,783 

Canada Assistance Plan Sharing - 50% $ 4,891 

Provincial Sharing - 25% 2,446 

$ 7,337 

Net Estimated Cost to City $ 2,446 


Your Board RECOMMEND that auto allowance on a casual basis be granted 
to the incumbents of the two positions. 

The Director of Welfare and Rehabilitation has advised that he 
submitted by letter of February 7th, 197 2 a request for 75%/25% 
cost sharing for this matter, and on February 11th received verbal 
confirmation from the Deputy Minister that the Province were prepared 
to share the costs on that basis. 

Your Board further RECOMMEND that the Director of Welfare and Rehab- 
ilitation submit a report to inform Council of the results obtained 
on termination of the project, on or about August 31st next. 

Your Board further RECOMMEND that authority be granted to hire the 
two Social Service Assistants lA immediately, and necessary expend- 
itures in advance of the budget be approved and be included as 
items in the 1972 budget. 


FOR COUNCIL AGION SEE PAGE(S}...Z£Z;~^ 
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HARBOURS AND PARKS MATTERS 


CONSIDERATION 


1. 


New Brighton Park Outdoor Swimming 
Pool Replacement Bids 


On December 21, 1971 Council approved an advance allocation 
of $250,000 of Parks Capital Funds for the replacement of New 
Brighton Park Pool. It was noted that a matching grant of $250,000 
would be provided by the Mr. and Mrs. P. A. Woodward's Foundation. 

The Park Board has submitted the following letter requesting 
City Council award the contract in the amount, of $388,725 to the 
low bidder. 

"At the Monday, February 7 meeting of the Park Board, ten 
bids for construction of the above project, designed by architect 
Ronald Howard, were received. The low tender was submitted by 
Van Construction Co. Ltd. 

Adequate funds have been approved for the project by the Park 
Board and City Council. An amount of $250,000 was approved from 
1972 Park Board Five Year Plan funds and a matching amount of $250,000 
was provided by the Mr. and Mrs. Pn A. Woodward's Foundation. In 
addition to the contract there is extensive landscaping and shore 
protection work to be completed by the Park Board. 

Would you please request City Council to award a contract on 
behalf of the Park Board in the amount of $3 8 8,72 5 to Van Construction 
and authorize the Corporation Counsel to sign a contract as soon 
as possible." 

Since the availability of funds required to carry out this 
project is subject to the matching grant from the Mr. and Mrs. 
P. A. Woodward's Foundation being received, your Board suggests that 
the agreement between the Foundation and the City be satisfactory to 
the Corporation Counsel. 

Your Board submits to Council for CONSIDERATION: 

(a) awarding a contract to Van Construction Co. Ltd. who 
submitted the low tender in the amount of $388,725 
for replacement of New Brighton Park Pool, subject to 
the approval of the Corporation Counsel. 

(b) the agreement between the Mr. and Mrs. P. A. Woodward's 
Foundation and the City in respect of the $250,000 
matching grant be satisfactory to the Corporation Counsel. 


FOR COUNCIL 


ACTION SEE PAGE(S),..Z^^C - 
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BUILDING AND PLANNING MATTERS 


RECOMMENDATION 


1. No. 1 Firehall Replacement 

The Fire Chief, Director of Planning, Supervisor of Property & Insurance, 
Director of Permits & Licenses report as follows: 

On August 10, 1971, City Council, when considering a Board of Administra- 
tion report, endorsed the recommendation of the Fire Chief designating 
the west I50 feet of Lot D, Block 122, D.L. I96, as a site for No. 1 
Firehall. 

This site, containing 39,600 square feet was suitable, provided it was 
a net area and as such would accommodate a Headquarters Firehall and 
training facility. However, it was found that 8,300 square feet of 
the total woould be needed to meet the zoning requirements for landscap- 
ing and provision for parking. This reduction of total area has severely 
restricted provision for expansion that will likely be necessary in the 
future . 

The Fire Chief believes it prudent to increase the site area to compen- 
sate for the loss due to zoning regulations and to provide for some 
expansion, realizing it would be impossible after new development takes 
place to acquire more area for the site at a later date. 

A meeting on February 3, 1972, attended by the Planning Department, the 
City Construction Co-ordinator and the City appointed architect, was 
convened in the Fire Chief's office, and it was the opinion of all 
present that the site should be increased by 10,5^6 square feet to 
50,136 square feet +, comprising I90 feet of frontage on Pender Street. 

It was also considered that the Firehall should be located on Lot D, 
but that the exact location should be left in abeyance pending the outcomi 
of current negotiations between the Supervisor of Property and Insurance 
and the owners of Lots C and D. 

The Supervisor of Property and Insurance reports the estimated cost of 
the enlarged site still comes within the realm of estimates reported 
to Council in camera on January 25, 1972. 

The Fire Chief, Director of Planning and the Director of Permits & 
Licenses RECOMMEND that the Firehall site be increased from 150'x264« 
to 190'x264' (50,136 square feet), comprising I90 feet of frontage on 
Lot D, Block 122, D.L. I96. 

Your Board RECOMMENDS that the recommendation of the Fire Chief, Director 
of Planning and Director of Permits & Licenses be approved. 
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FIRE AND TRAFFIC 
MATTERS 


RECOMMENDATIONS ; 

1. Complaint from F. ¥. Cordes Re 4200 
and 4300 Blocks on Watson Street 


The City Engineer reports aa follows: 

"Ob October 5, 1971, City Council, when considering a report Trem the 

Director of Planning and Civic Development in respect of the use of 4296 and 
4316 Medn Street for non-conforming uses resolved that: 

'(a) the parking prohibition on the west side of Watson Street 
in the block be further reviewed 

(b) parking on the east side be restricted to residential only, 
similar to the regulations which apply in the area around 
the Pacific National Exhibition 

(c) the owner be requested to take appropriate action in an 
endeavoiir to prevent any Svinday operation » 

j We have reviewed the parking prohibition on the west side of Watson Street 

I which was originally installed to maintain two-way traffic on this very congested 
street, Watson Street has a 16-foot wide strip pavement on a street allowance 
that varies from 20 feet to 36 feet in width. With parking occurring on both 
sides, two vehicles could not pass and when vehicles making deliveries to the 
commercial premises on the west side of Watson Street were double parked, even 
one line of traffic could not get through. To remove the prohibition now, would 
re-create the original problem and would in no way benefit the residents on the 
east side. 

In respect to restricting the east side of Watson Street in this area to 
parking for residents only, we feel this woiild do nothing towards solving 
Cordes' complaint regarding vehicles turning on his property and occasionally 
parking in such a manner as to block his access. In a recent discussion with 
Mr, Cordes, he agreed that the existing signing was appropriate for this area, 
and that the By-law regarding blocking of access would work if they could obtain 
enforcement. 

It was pointed out to Mr, Cordes that it was very difficult to determine 
where his access (driveway) is, as he has driven vehicles onto his property along 
his entire frontage. This also makes it difficult to determine where his proper"ty 
line is located, and, due to the varying width of the street allowance, the people 
who are parking or turning on his property probably think this is a widening in 
the road shoulder. Mr, Cordes agreed that defining his property line and driveway 
would likely, solve his problem, and, in any event, it would definitely assiat th* 
Police when violations did occur. 

In view of the foregoing we recommend no change be made to the present 
parking regulations in the 4200 and 4300 blocks Watson Street." 


Your Board RECOMMENDS the foregoing Recommendation of the City Engineer 
be approved. 
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2. Fire Protection on Burrard 
Inlet Waterfront 


City Council on November 24, 1970 considered a report on Vancouver 
Fireboat II from the Fire Chief dated November 16, 1970 and resolved: 

"That the proposals of the Board of Administration submitted to Council 
for consideration under item No. 5 of the report dated November 16, 1970 
be approved." 

The relevant sections of item No. 5 are: 

c) "The Fire Chief be requested to report on the level of land-based 
fire protection now provided to waterfront property and indicate 
what improvements might be made in this service in order to reduce 
the reliance on fireboats. 

d) The Fire Chief be requested to prepare a report on the alternative 
methods of providing protection for combustible pier pilings." 

Since c) and d) are inter-related, the individual sections are herein com- 
bined. 

The subjects under investigation include works under the jurisdiction 
of the City Engineering Department and because this report contains a recommendation 
for a further study to be made, it is submitted jointly by the City Engineer and 
the Fire Chief. 

The City Engineer and Fire Chief report as follows: 

" 1 Description of Locality 

The waterfront property is in general, the area of land and piers 
and wharves between the railway tracks and Burrard Inlet. The southerly 
boundary is taken to be the railway tracks primarily because these tracks 
present a restriction to quick access to the properties to the north and 
secondarily because in general the vehicular travelled ways within these 
properties are privately owned. West of Cardero Street there are no 
tracks and waterfront property is taken to be the subdivision lots abutting 
the water. 

i i Fire Equipment Division of Responsibility 

The fireboats primary use is in controlling fires which are reasonably 
accessible from Burrard Inlet, that is, fires on wharves, piers, pilings, 
pier sheds and ships. Its secondary use is in providing hose supplied 
water for land-based forces operating in localities more remote from the 
Inlet. 

Land-based fire fighting equipment is primarily used in areas remote 
from the Inlet and in areas where co-ordination with the fireboat achieves 
more effective fire control. The equipment's water supply is mainly 
dependent upon private water systems which take their water from the City's 
water grid. In some locations, secondary supplies may be obtained from 
City hydrants, or from the fireboat. 

Hi Water Supply 

By visual inspection, there is a deficiency in private hydrant distribution. 

They appear to be poorly maintained and some are non-standard in that no pumper 
outlets are provided. 

There is a scarcity of information on the size and condition of the 
connecting water mains, and the location of main line and service valves. 
Because of this, water flows for fire protection cannot be predicted, and 
at a fire. Water Works crews are relatively ineffective when the problem 
becomes one of shutting off a sprinkler service or broken hydrant or other 
similar work which they are called to perform. 


/ continued 
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It is probable, but not proven, that private water systems are not reg- 
ularly flushed to remove deposits which can otherwise impair the working of 
a fire pumper. 

In physical fire flow tests, inadequate water supplies were found within 
the major part of the whole area. (The term 'inadequate' is defined as any 
total flow lower than the responding fire equipment could, and of necessity 
should, use). 

In general. City property stops at the tracks. Laying hose from City 
hydrants across trackage is considered impractical. Attempts are made to 
stop rail traffic but occasionally hoses are severed resulting in an almost 
complete loss of water in the City system. Hoses across tracks are invariably 
laid for a considerable distance, and this reduces the effective water flow. 

The Fire Department possesses 400 g/m portable sea water pumps which could 
be used combating pier fires. However, their small capacity (compared with 
1500 g/m for a land-based fire pumper, and 17,500 g/m for the fireboat) is 
insufficient to deal with a pier fire. They are intended as an auxiliary to 
land-based fire pumpers. 

Sprinkler systems can be designed to reduce the incidence of fires spread- 
ing through piers, but because of exposure to freezing and marine atmospheres, 
these systems are expensive to install and must be constantly checked and main- 
tained. They must also be fed from an adequate private water system, itself 
maintained to a high standard. 

Under present overall conditions the only feasible method of containing 
fires in the waterfront areas immediately adjacent to the water is by the use 
of a fireboat. 

iv Conflagration Hazards 

Wharves, piers, pilings, and storage sheds made of timber are the major 
cause of fire spreading in the immediate waterfront area. 

In the Coal Harbour area, the closely packed marine industries, together 
with numerous docks and sheds make fire containment difficult. 

V Access 

From Cardero Street to Boundary Road, the waterfront is separated from land- 
based fire equipment by railway right-of-ways and railway spur tracks. 

Overpasses and grade crossings are available but because of problems caused 
by rail traffic, congestion and poor local vehicular access, response times 
from land-based equipment for waterfront fires are high and inconsistent in 
comparison to the rest of the City. 

Buildings tend to be congested and this limits or makes impossible the 
manoeuvering of fire vehicles. 

Narrow passages on piers and within some industrial areas results in con- 
siderable danger to firemen as they are unable to stand off from buildings when 
directing water streams. 

Piers built on pilings do not possess means for quick access to the under- 
section. 

A fireboat is essential for pier and piling fires because of its ability 
to manoeuver along piers and direct effective water streams. 

yj^ Improvements Proposed 

Proposals for Improvement in private area waterfront fire deficiencies 
which necessitate further study are: 


/continued . . 
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a) 


More access routes across tracks, and more roads and manoeuvering 
space on private waterfront area property. 


b) 


Provision of more adequate water supply and more hydrants on private 
property. 


c) Advancement of schemes to improve the City's water distribution grid 
near the trackage. 

Implementation of these proposals will not appreciably reduce the reliance 
on the fireboat for combating fires in the immediate waterfront and pier areas. 

The Fire Chief and City Engineer RECOMMEND: 

iO The Fireboat, Vancouver II continue to be the major source of fire protection 
in operative areas of the waterfront. 

15) The City Engineer and Fire Chief carry out a study on locations of new rail- 
way crossings, new private property roads and manoeuvering space on waterfront 
private property, together with costs and methods of financing. 

(I) The City Engineer and Fire Chief carry out a study on related improvement of 
the City water distribution system adjacent to the waterfront areas, and on 
methods of improving the private water grid. 


Tour Board FURTHER RECOMMENDS that Council approve Recommendations (B) and (C) 

subject to progress reports being submitted by the appropriate officials at 
6 month intervals until the studies have been completed. 


''our Board 


RECOMMENDS adoption of Recommendation (A) on an interim basis subject to 
reconsideration when reports are received on Recommendations (B) and (C) 
above . 


FOR 


COUNCIL AGION SEE PAGE(S) 
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FINANCE MATTERS 

RECOMMENDATIONS 

1 . Camp Capilano 

The Superintendent of Parks has requested that the operation of 
Camp Capilano be reviewed with a. view to establishing a permanent 
position of Director for the operation. 


The Administrative Analyst and the Acting Director of Personnel 
Services report as follows: 

"Camp Capilano provides a unique outdoor recreation experience 
for children utilizing permanent camp facilities on a short 
stay basis. For the past two years Vancouver School Board 

has made continuing use of the facilities during the months 
September to June inclusive, while on weekends the Camp is 
used by a variety of non-profit associations such as Girl 
Guides and Church Groups. During the summer months cost of 
operation is included in the Park Board summer playground program 
offset in some instances by collection of registration fees". 

The current financial position is as follows: 

CAMP CAPILANO : 

Recoveries : 

School Board $19,000 

Other fees - est'd 3 ,050 $22,050 

Expenses : 

re School Board 

Salaries & Fringe 

benefits 11,331 
Heat/light 3,500 
Transportation 636 
Other 3,135 

$18 ,602 

Propn. of approved 
summer playground 

program budget 11,635 $30,237 

Net operating cost $ 8,187 

On August 6, 1970 the Superintendent of Schools wrote to the 
Superintendent of Parks stating: "The Board of School Trustees 
at its regular meeting on Monday, August 3, 1970 confirmed its support 
of the Camp Capilano outdoor education project as a continuing aspect 
of the total school program and wishes to have the Camp Capilano project 
continued until further notice". The Superintendent of Schools 

also expressed the hope of the School Trustees that the Park Board 
would appoint a permanent Camp Director. 

A Mr. J. Way, Community Centre Director, Hastings Community 
Centre, has been acting in the temporary capacity of Camp Director 
for the past two years. 

In view of the extensive use of the facilities and the confirmation 
of the School Board support of the project it is recommended 
that the position be established on a permanent basis. 


Continued 
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CLAUSE NO. I (cont'd.) 

Report of the Acting Director of Personnel Services ; 

I have reviewed the duties and responsibilities of the above 
named position. 

The incumbent, in conjunction with Vancouver School Board 
personnel, assists in the planning and direction of the 
Environmental Study Program. He is responsible for supervising 
the program; developing and conducting camp orientation programs 
for teachers, student teachers and volunteer Grade 12 students; 
directing recreational activities; assisting in menu planning; 
ordering food stuffs and supplies; enforcing camp rules and 
administering first aid as required. During the summer months, 

the incumbent is responsible for the administration, planning, 
direction and supervision of the Recreation Division's Camping 
Program, staff selection and training, fee collection, 

enforcement of camp rules, and security of the Camp. Accordingly, I 

have prepared a new Class Specification of Director - Camp Capilano, 
No. 674 to accurately portray the duties performed. This new 
position is equitably rated internally at Pay Grade 22 ($703-843) 
plus 7% for longer hours, and I recommend that it be so classified 
effective when adopted. I further recommend that this position 
be included in Schedule 'D' of the Union Agreement which relates 
to Hours of Work of Community Centre employees. 

The Camp operates twelve months per year and the Director 

is required to live on the premises. He is provided with a 

residence and receives partial board for which no deduction is 

made from his pay. It is assumed that these privileges constitute 

compensation for performing caretaking duties, scheduling weekend 

rentals of the Camp, collecting rental fees, enforcement of Camp 

rules, security checks, telephone answering and extra hours 

(in addition to the reaular 37 1/2 hour week) as required during 

the resident camp programs. This is an exception to Personnel 
Regulation No. 30 (which would normally require a deduction from 
salary for the value of such perquisites) due to the special 
circumstances involved in the operation of the Camp. 

The probationary period will be one year. 

The Superintendent of Parks advises that the incumbent will be 
required to make his personal automobile available for 
travelling on Park Board business, and it is therefore, recommended 
that an auto allowance on a regular basis be established. 

The Controller, Park Board reports that the additional funds to 
cover the net operating costs for 1972 are included in the 1972 Park 
Board estimates. 

This report has been discussed with the Superintendent of Parks who 
is in agreement. The Business Manager of the Municipal & Regional 
Employees Union has stated that he disagrees with the Community 
Centre Director II classification but will not oppose the adoption of 
this report. It has been agreed that further discussions will be held 

between the Business Manager and the Acting Director of Personnel 
Services regarding this matter". 


Summary ; 


Incumbent 


Proposed Classification 


Effective Date 


One New Position 
(Temporarily occupied 
by J.F. Way - 
Community Centre 
Director II) 


Director - Camp Capilano 
Pay Grade 22 
($703-843) plus 7% for 
longer hours 


When Adopted 


Conf d. 
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CLAUSE NO. 1 (cont'd.) 
Summary of Recommendations; 

The Acting Director of Personnel Services, and the Administrative 
Analyst RECOMMEND that: 

1. the establishment of the position of Director - Camp Capilano, 
Recreation Division, Board of Parks and Public Recreation be 
approved on a permanent basis effective when adopted. 

2. the report of the Acting Director of Personnel Services be approved. 

3. Class Specification No. 674, "Director - Camp Capilano" be 
approved . 

4. auto allowance on a regular basis for this position be authorized." 

Your Board RECOMMENDS that the foregoing recommendations be 
adopted and note that adoption of these recommendations will not 
affect the present operating costs for this facility. 


2. The 35th Annual Conference of the Canadian Federation of Mayors 
and Municipalities 

The City Clerk reports as follows: 

"The Executive Director of C.F.M.M. has advised that the 
35th Annual Conference will be held in Quebec City, May 21st to 
25th, 1972. The theme of the Conference is "The Role of Local 
Government in Canada Today". Emphasis will be put on economic 
and social matters, although fiscal matters, municipal management, 
urban transportation, pollution control, housing and urban renewal 
will also be considered. 

In the past. Council has directed that His Worship the Mayor 
appoint . the City's official delegates, with the City Clerk assumin<j 
the responsibility of eventually submitting the resolutions to 
C.F.M.M. Your Board proposes that these same procedures be carried 
out this year. (The deadline for receiving resolutions by C.F.M.M, 
is April 14, 1972.)" 

Your Board, therefore, RECOMMENDS 

(a) that the naming of delegates to this Conference be 
left to His Worship the Mayor, and further 

(b) that the City Clerk be directed to contact the senior 
officials and Members of Council for suggested resolutions 
which will be submitted to the Standing Committee on General 
Purposes for subsequent recommendation to Council. 
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CONSIDERATION 

3. Costs of Law Enforcement 


Your Board has received the following report from the Director of Finance : 


"On January 11, 1972 Council passed the following motion: 

'THAT the subject of the motion of Alderman Phillips and Alderman 
Sweeney be referred to the Board of Administration for review 
and report, on the matter of police and justice costs to the 
City of Vancouver. ' 


The following table provides an historical picture of police and justice costs 
to the City of Vancouver, related to the City's budget. 



Police 


Fam.& Juv. 




Total 

Percent 


Cost 


Court & 




City 

Total i 


Incl.Clty 

Prov. 

Juv. Dent. 

Pro sec 



Budget 

of City 


Jail 

Court 

Home 

utor 

Coroner 

Total 

(Note 1) 

Budget 

Year 

($000) 

($000) 

( $000 ) 

($000) 

( $000 ) 

($000) 

( $000 ) 

% 

1957 

4,629 

389 

300 

Note 2 

64 

5,382 

30,385 

17.7 

1958 

5,205 

490 

334 

II 

65 

6,095 

33,493 

18.2 

1959 

5,753 

597 

363 

■1 

83 

6,796 

36,158 

18.8 

1960 

6,053 

642 

397 

Dl 

86 

7,178 

38,987 

18.4 

1961 

6,178 

643 

393 

«l 

90 

7,304 

40,311 

18.1 

1962 

6,322 

688 

416 

ri 

89 

7,515 

41,153 

18.3 

1963 

6,562 

738 

431 

II 

91 

7,822 

42,446 

18.4 

1964 

6,775 

827 

461 

tl 

105 

8,168 

44,210 

18.5 

1965 

7,018 

972 

495 

II 

112 

8,597 

47,050 

18.3 

1966 

7,469 

1,043 

566 

tl 

123 

9,201 

49,610 

18.5 

1967 

8,143 

1,179 

615 

11 

137 

10,074 

53,079 

19.0 

1968 

8,912 

1,306 

703 

11 

139 

11,060 

58,896 

18.8 

1969 

9,759 

1,283 

772 

tl 

143 

11,957 

63,985 

18.7 

1970 

10,800 

943 

869 

391 

155 

13,158 

71,113 

18.5 

1971 

12,802 

983 

957 

404 

174 

15,320 

77,817 

19.7 

Note 1 

- Total City Budget as 

shown above 

is 'Total expenditures in 

statement 

of 


general revenue and 

expenditure 

before 

surplus or 

deficit 




less 


City's proportion of school taxes 
Hospital District Levy 

Municipal Financing Authority - City's proportion of cost 
Water Vforks expenditures (as self-supporting utility) 
Capital expenditures from revenue funds'. 

Note 2 - From 1957 to 1969 Provincial Court costs were combined with prosecution 
costs . 

MaKlstrates' salaries 

As of April 1, 1969 the Magistrates were removed from the City payroll and were 
placed on the Provincial payroll. The Province has therefore relieved the City of 
the salaries of the Magistrates, 17 at the time of takeover plus some addi tonal since 
that time. This saved the City approximately $340,000 per year at 1969 salary levels. 

Provincial Per Capita Grant 

The Municipalities Aid Act provides that the municipalities are to use the per 
capita grant for named services, as follows: 

'$25 (effective 1968) - streets, roads, pollution control, policing, 

parks, then other services for which no grant 
is received from the Government. 


Cont'd. 
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$3 (commenced 1969) 


- ambulance services, tourism and Industrial 
development. 


$2 (commenced 1970) 


- social services. 


With the above, the Province Is In a position to say that It Is already assisting 
municipalities to meet their policing costs, even though. In the case of Vancouver, 
the entire $25 (first section) Is used up by streets and roads. 

R.C.M.P. pollclne In some municipalities 

Burnaby, with a population of 124,000 In 1971 compared to Vancouver's 422,000 
has policing costs of $1,870,000 (budget) In 1971 compared to Vancouver's $12,800,000. 
On a population basis compared to Vancouver, Burnaby might be expected to have 1971 
policing costs of $3,760,000 or just about twice their actual cost. While Vancouver 
undoubtedly has a more complex policing problem than Burnaby, the figures certainly 
suggest that Burnaby Is not paying the full cost of the R.C.M.P. 

It Is difficult to track down where the subsidy Is absorbed. The Provincial 
Public Accounts do not appear to show any subsidy and In point of fact show the 
Province's policing costs (R.C.M.P. contract) at approximately $6,000,000 which 
Intuitively suggests less than cost. If a subsidy exists It would seem to be at the 
Fedt^ral level. 

The Municipality of Burnaby Informs ue that the nature of the subsidy Is as 
follows. The master contract with the R.C.M.P, (through the Province) specifies a 
cost (for 1972) of $16,000 per police officer, Burnaby pays 50% of the cost of the 
first five officers and 75% of the cost of the officers over five. Burnaby also pays 
9C per mile for police transportation, and provides some equipment, such as radar. 
In summary, Burnaby would appear to pay something over an average of $12,000 per 
R.C.M.P. officer. 

Vancouver, with a total Police Department establishment of 960 (uniform and 
civilian) in 1971, paid a total cost of $12,802,000 or $13,335 per member of the 
Department. 


From all of the above it would appear that: 

1. The R.C.M.P. cost of $16,000 per year per man is rather high, and perhaps reflects 
Ottawa overhead costs. 

2. Burnaby, and presumably all other municipalities with R.C.M.P. policing, are 
receiving a subsidy. 

3. Vancouver's cost per member of the Police Department is only slightly above the 
subsidized cost of the R,C,M,P. 

4. Vancouver appears to have a much higher police to population ratio than, say 


5. The fact that other municipalities are receiving a subsidy, whatever the reason, 
suggests that Vancouver should in equity also be entitled to some degree of 
assistance." 


Summary 


Burnaby. 


Your Board submits the above report of the Director of Finance for 
Council CONSIDERATION. 
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CONSIDERATION 


4 . Vancouver Symphony Society - Grant Request 

A letter has been received from the Vancouver Symphony Society 
which requests City Council 

(a) to confirm the continuation of the principal of providing 
the Society with free rental of the Queen Elizabeth Theatre, 
and based on the foregoing, 

(b) to provide a grant equal to rental costs of the Queen Elizabeth 
Theatre which are estimated by the Society at $55,000 for the 
year 1972. 

Your Board reports on the foregoing items as follows: 

(a) on December 14, 1971 Council considered a request from the 
Society for further grants, in addition to the regular grant of 
$25,000 previously approved, and passed the following motion: 

"That a grant of $6,165 be made to the Vancouver Symphony Society 
to be applied against unpaid theatre rental up to the end of 1971 and 
the Society be advised that any additional requests should be submitted 
to next year's Council," 

The Society interprets this resolution to mean that Council has 
approved the principle of providing the Society with free rental of 
the Queen Elizabeth Theatre, The Director of Finance does not agree 
with this interpretation of Council's intent at that time, 

(b) Grants approved by Council in previous years to the Vancouver 
Symphony Society were: 

1969 - $25,000 applied to theatre rentals 

1970 - $31,000 applied to theatre rentals 

1971 - $31,165 applied to theatre rentals 

Requested 1972 - $55,000 to be applied to theatre rentals. 

The Queen Elizabeth Theatre Manager advises that rentals of 
theatre time booked by the Society for the year 1972 would amount to 
approximately $46,000 instead of the $55,000 requested, and further 
that the Society has not paid cash for any Theatre Rentals in 1972, 

Your Board submits to Council for CONSIDERATION: 

I, the question of whether the Council resolution of December 14, 197 
established the principle of providing the Vancouver Symphony 
Society with free rental of the Queen Elizabeth Theatre, 

II, the request of the Society for a grant equal to theatre 
rentals up to an amount of $55,000 for the year 1972, 


DELEGATION REQUEST - VANCOUVER SYMPHONY SOCIETY 

(Copies of letters from Vancouver Symphony Society are circulated 
to Members of Council, 
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5. Greater Vancouver Regional District Question re Municipal 
Finance Authority Borrowing 

Item of Greater Vancouver Regional District Meeting March 1, 1972 
The Director of Finance reports as follows: 

"The City of Vancouver 'opted out' of the requirement that all 
borrowing for water, sewer and pollution control be done through the 
Municipal Finance Authority by resolution of Council of April 21, 1970 
(circulated for Council information). This resolution details the 
City's reasons for 'opting out', 

j While the Municipal Financing Authority has done some financing, 

j there is still no evident advantage in the market to the City of 

' Vancouver or the Greater Vancouver Regional District in financing 

i through the Authority. All cities and municipalities are required 

I to share administrative costs (Vancouver $13,689 in 1971). This 

amount is of no consequence when compared to the estimated $600,000 

i to $700,000 per year Vancouver would be required to pay in to the 

I Authority to provide an insurance or guaranteed fund, based on 

j estimated annual borrowing requirements. 

It will be recalled that the U.B.C.M. resolution requested that 
an authority be formed and patterned on the Municipal Financing 
Authority of Alberta with a Provincial Guarantee of its bonds and 

I access to municipal pension funds and Canada Pension funds for 

j investment purposes. 

I 

The Province of B.C.'s response was to enact legislation making 
all real property in municipalities subject to a tax levy via the 
j municipalities to make up the default of any one municipality. In 
I other words, Vancouver and possibly one or two Vancouver Island 
communities being the highest municipal credits in the Province are 
forced by the Municipal Finance Authority Act to supply the guarantee 
in place of the Provincial guarantee which the Province was not 
disposed to give, but which was needed by the smaller municipalities 
j and the weaker credits, particularly in periods of difficult market 
con d i t ion s . 

The draft of the legislation covered all or any borrowing by 
cities and municipalities in the Province but when the Bill was 
introduced in the Legislature it covered only borrowing for waterworks, 
sewers and pollution control. Cities and municipalities were given 
a period in which they could 'opt out", after which their right to 
borrow directly for these purposes ceased to exist. 

Under the circumstances, I believe there is no advantage to 
either the City of Vancouver, or the Greater Vancouver Regional 
District and its members in financing through the Authority, and as 
Vancouver (and the other G.V.R.D. member municipalities) are in 
effect guarantors of all the debts of the Authority, lt."does not seem 
logical to willingly agree to or advocate any action that will increase 
the debts of that Authority which must be guaranteed for the borrowing 
needs of the other cities and municipalities of B.C. 

Under the above circumstances, I must recommend against agreeing 
to the proposal put forth in the letter from the Municipal Financing 
Authority of British Columbia." 

Your Board submits the foregoing report of the Director of Finance 
for the CONSIDERATION of Council. 

(Copy of G.V.R.D. and Municipal Finance Authority letter attached 
for information of Council) 


FOR COUNCIL ACTiOri SEE PAGE(S)..Zt: idL. 
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BOARD OF ADMINISTRATION 


PERSONNEL MATTERS 


SUPPLEMENTARY REPORT FEBRUARY 18, 1972 


RECOMMENDATIONS 


1. Classification Review - One Fire Warden (Lieutenant) Position, 

Investigation Section, Fire Warden Branch, 
Fire Department 

The Acting Director of Personnel Services reports as follows: 

"At the request of the incumbent, Lt. L.V. Davis, I have 
reviewed the duties and responsibilities of his position. 

The Fire Chief reports that Lt. Davis has been assigned 
additional responsibilities connected with supervising 
the investigation work performed in the Fire Warden Branch 
due to rapid increase in arson activities. Lt. Davis 
oversees the work performed by the other Fire Wardens assigned 
to investigation and any Firefighters periodically assigned 
investigational tasks on a temporary basis. 

He plans, assigns, co-ordinates, reviews and participates 
in the work of staff involved in the investigation of incen- 
diary fires, malicious fire alarms, ascertaining arson possi- 
bilities, interrogation of suspects, obtains evidence, lays 
charges and assists in the prosecution of offenders. He also 
maintains close liaison with the Provincial Fire Marshall 
and the Police Department during investigational proceedings. 
This work is performed with a minimum of instruction. The 
work of this position now exceeds that of the Fire Warden 
(lieutenant) level, and for the additional responsibilities 
performed I therefore recommend that Lt. Davis receive the 
Fire Warden (Captain) rate, $1,019 per month, effective 
February 15th , 1971. 

The Fire Chief advises that he is preparing a report request- 
ing additional staff for the Fire Warden Branch, and that 
this report should be submitted to Council in the near future. 
Also, in conjunction with this request, the Administrative 
Analyst will be conducting a review of the organization of the 
Branch. Since these factors may affect the classification of 
the position, it is further recommended that this reclassi- 
fication be temporary only, until approximately May 31st, 1972, 
subject to a further review at that time. 

The remaining positions in the Fire Warden Branch will be the 
subject of a separate report. 

The cost of this proposal for ten and one-half (10 h) months in 
1971 will be $963. 

The Comptroller of Accounts reports that the additional funds 

estimated at $963 for 1971 and $467 for five (5) months in 1972 
will be provided by an adjustment of the 1972 departmental salary 
appropriatio n during budget review. 

This report has been discussed with the Administrative Analyst, 
Fire Chief and the President of the Vancouver Fire Fighters 
Union, Local <tl8, all of whom concur herein." 


Cont 'd 
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CLAUSE NO. 1 (cont'd.) 


SUMMARY 


Incumber! t 


Pres en t 
Classirication 


Proposed 

CI as si fic at ion 


E f f e cti ve 
Date 


L.V. Davis 


Fire Warden 

(Lieutenant) 

$934 


Fire Warden 

(Captain) 

$1,019 


Temporary 
from Feb. 
15, 1971 
to approx. 
May 31, 
1972 


YOUR BOARD 

RECOMMENDS that the foregoing recommendation of the Acting 
Director of Personnel Services be adopted 


Filling of Six Social Worker II Positions at The Social Worker I 
Level - Welfare and Rehabilitation 

The Acting Director of Personnel Services reports as follows: 

"On August 24th, 1971, €ity Council adopted a report of the 
Board of Administration on the establishment of a Social Services 
Division in the Wel&re and Rehabilitation Department, and on 
December 14th, 1971, a further report establishing the classi- 
fications and salaries of social work staff. The complement of 
Social Workers I was set at 24 positions (including Provincial 
staff) and the complement of Social Workers II at 14 positions. 
Eight of the 14 Social Worker II positions can be filled by 
qualified permanent inside staff, thereby leaving six vacancies. 
It is recommended that these six remaining positions be filled 
at the Social Workerl level (Pay Grade 19) in order to utilize 
capable temporary staff in the Welfare and Rehabilitation 
Department who do not meet the qualifications for the Social 
Worker II positions. It is understood that this is to be done 
on a one-time basis only, that is, as permanent Social Worker I 
vacancies occur in the future, the first six of these will be 
filled at the Social Worker II level in order to establish the 
original complement of Social Workers I and II approved by Council, 

The Director of Welfare and Rehabilitation and Business Manager 
of the Municipal and Regional Employees Union both concur with 
this recommendation." 


YOUR BOARD 


RECOMMENDS that the foregoing recommendation of the Acting 
Director of Personnel Services be adopted 
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Vacation Deferment - T. R. Bland, Solicitor, Law Department 


The Acting Director of Personnel Services reports as follows: 

"The Corporation Counsel has advised me that as a result of an 
increased work load in "the Law Department, Mr. T.R. Bland, Soli- 
citor III has been unable to take advantage of his full 1971 
vacation entitlement. 

Mr. Bland represented the City at the Telephone Company rate 
application hearings and this occupied a substantial part of 
his time during the early summer of last year. He re-scheduled 
his holidays to December, 1971, but the previous Corporation 
Counsel requested him to assist in drafting Charter amendments 
and to prepare for a debenture issue with respect to the West 
End Community Centre. 

At present, Mr. Bland has a balance of 19 1/2 days remaining in 
his 1971 vacation entitlement. In accordance with established 
policy, he is permitted to automatically carry-over one week 
(5 days) to 1972 but Council approval is required for deferment 
of any additional vacation entitlement. 

I therefore recommend that in accordance with the request of the 
Corporation Counsel, Mr. T. R. Bland, Solicitor III, be permitted 
to defer 14 1/2 days of his 1971 vacation entitlement to 1972." 


YOUR BOARD 

RECOMMENDS that the foregoing recommendation of the Acting 
Director of Personnel Services be adopted 


. Salary and Classification Review - One Position, Industrial Waste 
Control Inspector (Mr. T. Mayoh), Department of Permits & Licenses 

The Director of Personnel Services reports as follows: 

"At the request of the Director of Inspections, I have reviewed 
the duties and responsibilities of the above captioned position 
in the Inspection and Enforcement Division of the Department of 
Permits and Licenses. 

City Council, on February 28, 1967, adopted a report entitled 
A Plan for the Organization of the Department of Permits and 
Li censes which contained a recommendation that the position of 
"Industrial Waste Control Inspector" be transferred from the 
Engineering Department to the Department of Permits and Licenses. 
This recommendation was implemented in early January of 1970. 
Initially the incumbent reported to the Director of Inspections 
but has now been placed under the supervision of the Plumbing 
Inspector III. 

This position was last reviewe d in 1963 which resulted in its 
reclassification from "Septic Tank Inspector" to "Industrial 
Waste Control Inspector" (a new classification). While on the 
establishment of the Engineering Department, the emphasis placed 
in this position was on keeping the City Sewerage Systems and 
particularly its pumping stations in operating order by ensuring 
that troublesome industrial wastes were not discharged to the 
system. While this is still an important element of the job, 
there has been a recent change in emphasis and certain new duties 
associated with this position. Specifically, the incumbent is 
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CLAUSE NO. 4 (Cont'd.) 

now more concerned with the overall problem of industrial waste 
pollution; that is, with not only industrial wastes which pose 
functional problems to the sewerage system, but with industrial 
pollutants harmful to the environment considered in Broad terms. 
Therefore, Mr. Mayoh has become increasingly concerned with 
industrial waste discharge to the Fraser River, False Creek and Harbour 
areas. In this connection, the incumbent works closely with 

officials of the Federal Fisheries Department and the National 
Harbour Board. Furthermore, in June of 1970, the Greater Vancouver 

Sewerage and Drainage District established new standards on industrial 
waste discharges which more clearly defined the limits to which 
certain substances may be discharged. 

Compensating for the increased scope of industrial waste problems, 
Mr. Mayoh is no longer responsible for storm water drainage problems 
from private property to streets and lanes and septic tank inspections 
occupy less than 1% of the incumbent's time. 

In view of this change in the position, I would recommend that 
it be reclassified from Pay Grade 22 to 23, effective from 
February 16, 1971. However, from approximately June 1, 1971 
additional changes have been made in this position which affects 
this recommendation. 

In May of 1971, Council adopted new amendments to the Plumbing 
By-Law to provide standards for industrial waste so that a 
more effective control program could be organized. This has 

necessitated that one Plumbing Inspector I be placed under Mr. Mayoh's 
supervision to assist him and that Mr. Mayoh train the remaining 
Plumbing Inspector I's to identify industrial waste problems 
in their district areas. 

In consideration of this increased responsibility my final 
recommendation is that this position be reclassified to Pay Grade 
24 effective from June 1, 1971. 

In summary, I recommend that the position of "Industrial Waste 
Control Inspector" be reclassified from Pay Grade 22 to Pay 
Grade 23for the period February 16, 1971 to May 31, 1971, and 
further increased to Pay Grade 24 effective from June 1, 1971. To 
reflect these changes. Class Specification No. 447, "Industrial 
Waste Control Inspector" has been appropriately revised. 

Since the industrial waste program is still in a state of flux, 
I further recommend that this position be reviewed after six 
months . 

The estimated additional cost of this proposal calculated at the 
increase of top steps (1971 2nd half rates) and including fringe 
benefits at 10% is $1,080. 

The cost of this proposal for 1971 (10 1/2 months) will be $750, and 
the Comptroller of Accounts reports that the cost for 1972 
(12 months) estimated at $1,080 will be provided by an adiustmant 
of the 1972 departmental salary appropriation during budget 
review . 

This report has been discusset' with the Director of Inspections and 
the Assistant Business Manager, Municipal & Regional Employees' Union, 
both of whom concur. 
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CLAUSE NO. 4 (cont'd.) 


SUMMARY; 


Incumbent 


T. Mayoh 


Present 

Classification 


Proposed 
Classification 


Effective 
Date 


Industrial Waste Industrial Waste Feb., 16, 1971 to 
Control Control Inspector May 31, 1971 

Inspector P.G. 22 P.G. 23 ($735-883) 
(^703-843) 

Industrial Waste 
Control Inspector 

P.G. 24 ($922)* June 1, 1971 

1971 2nd half rates 
* Effective range under Personnel Regulation No. 160-1 (a) (2) 
YOUR BOARD RECOMMENDS : 

1. that the foregoing recommendations of the Acting Director 

of Personnel Services be adopted. 


2. that the revised Class Specification No. 447 "Industrial 

Waste Control Inspector" be approved. 


FOR COUNCIL ACTION SEE PAGE(S)„ 


BOARD OF ADMINISTRATION 


PROPERTY MATTERS 


FEBRUARr 18. 1972 


RECOMMENDATIONS 


1 . Lease Tender Parking Site 
North end Granville Bridge 

The Supervisor of Property and Insurance reports as follows: 

"By Resolution of Council, dated February 8th, 1972, a 
lease of Portions Block 112 and 113, D.L. 5I4.I within 
Cloverleaf area, was approved to two separate parties. 
Dominion Vancouver Motors Limited and Cecil Motor Hotel, 
for a 5-year term commencing January 1st, 1972, subject 
to a rental review at 2^ years, each lessee to bear all 
expenses except property taxes. 

The name Cecil Motor Hotel was presented as the tenderer, 
when in fact, the lease should be drawn in the nane of Leach 
Holdings Ltd., who are the owners and operators of the Cecil 
Motor Hotel. 

RECOMMENDED that the lease be drawn in the name of Leach 
Holdings Ltd. based on the foregoing report." 

Your Board 

RECCWMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 


2. Tender for Lease - Parking Site 

South-west Corner of Seymour and Drake Streets 

The Supervisor of Property and Insurance reports as follows: 

"The parking lot at South-west corner of Seymour and Drake 
Streets being Lot B, Block 113> D.L. 5^1 > is blacktopped 
and accommodates approximately 100 cars. Tenders were 
called for its operation on the basis of a flat rate as 
well as a percentage of the monthly gross, these terms being 
for a period of 3 years commencing March 1st, 1972 to 
February 28th 1975. The lessee is to bear all expenses 
except property taxes. Tenders were opened at a meeting 
of the Board of Administration on February 7th 1972 as follows: 

(1) Leach Holdings Ujilted (Cecil Motor Hotel) 

A flat rate of $1,005.00 per month or 65jK of the gross 
receipts per month, whichever is the greater. 

(2) Canada Wide Parking Services Limited 

A flat rate of $917.58 per month or 805? of the gross 
receipts per month, whichever is the greater. 

(3) Impark Limited 

A flat rate of $8o5.00 per month or SOJJ of the gross 
receipts per month, Trtiichever Is the greater. 


(Continued) 
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Clause No. 2 (Continued) 

(h) Host Rent-a-Car 

A flat rate of $610.00 per month or 78^ of the gross 
receipts per month, whichever is the greater. 

(5) Metro Parking Limited 

A flat rate of $1*7$. 00 per month or 67% of the gross 
receipts per month, whichever is the greater. 

(6) Allright Park Vancouver Limited 

A flat rate oi $32$. 00 per month or 72% of the gross 
receipts per month, whichever is the greater. 

(7) Mr. B. Barton 


A flat rate ol $162. $0 per month or 62^ of the gross 
receipts per month, whichever is the greater. 

kn analysis of the tenders has been conducted and it is considered that 
the tender from Leach Holdings Limited in the amount of $1,00^.00 per 
month or 6^% of the gross receipts per month, whichever is the greater 
represents the highest return to the City. 

RECOMMFNDED that the tender from Leach Holdings Limited in the amount 
of $1,005.00 per month or 6$^ of the gross receipts per month be accepted, 
the lease term to commence March 1st, 1972, and to expire February 28th 
1975. The lessee is to bear all expenses except property taxes. The 
lease is to be drawn to the satisfaction ol the Supervisor of Property 
and Insurance and the Corporation Counsel. 

Yc ur Board 

RECONfMENDS the foregoing recommendation of the Supervisor of Property and 
Insurance be adopted. 


3. Subdivision Campbell Ave., 

between Cordova and Powell Streets 

The Supervisor of Property & Insurance reports as follows: 

"On December lUth 1971, Council approved the closure of a portion of 
Campbell Avenue and its subdivision with the abutting City-owned 
Lots 1 to U and 37 to hO, Block h9, D.L. l8l. The plan of subdivision 
has now been prepared, marginally numbered LD 1309, and it is 

RECOMMENDED that plan of subdivision of Lots 1 to h and 37 to UO, 
Block ii9, and closed portion of Campbell Avenue, D.L. l8l, be signed 
by the l^yor and the City Clerk on behalf of the City of Vancouver and 
deposited in the Land Registry Office." 

Your Board 

RECOMMENDS the foregoinp recommendation ol the Supervisor of Property and 
Insurance be adopted. 
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CONSIDERATION 

\\.. Lease Renewal, The Vancouver Art Gallery 
Association - llij-5 West Georgia Street 

The Supervisor of Property and Insurance reports as follows: 

"The Lots 16, 17 and West half l8. Block 17, District Lot 
185, were acquired for the purpose of a public art gallery. 

Lots 16 and the West half of 1? were purchased and the remainder ob- 
tained by grant. The original lease commenced February 3rd, 1931 at 
a nominal rental of $1.00 per annum. The previous lease renewal was 
for a period of 21 years expiring on February 2nd, 1972. It is noted 
that the Association is responsible for all maintenance and repair of 
the building and furnishings and insurance on same. However, the annual 
City grant to the Association takes into consideration certain of these costs. 
The Vancouver Art Gallery Association have now requested a lease re- 
newal for a further 21 years from February 3rd, 1972 on the same terms 
and conditions." 

Your Board submits the foregoing report of the Supervisor of Property and 
Insurance to Council for consideration. 

* ■«• ■}{■ 
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STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


February 10, 1972 

A meeting of the Standing Committee of Council on Planning and 
Development was held on Thursday, February 10, 1972, at 3:30 p.m., 
in #2 Committee Room, third floor, City Hall. 

PRESENT: Alderman Bird (Chairman) 

Aldermen Broome, Calder, Linnell, Phillips, 
Rankin, Sweeney and Wilson 

ABSENT: His Worship the Mayor (Civic Business) 

Alderman Adams (Leave of Absence) 
Alderman Hardwick 

CLERK: M. James 

Adoption of Minutes 

The Minutes of the meeting of January 13, 1972, were adopted. 

PART II 

The following actions of the Committee are submitted to Council 
for information, 

INFORMATION 

1. Champlain Heights: 
Sites 19 and 20 

Under date of December 2, 1971, the United Cooperative Housing 
Society, in a letter addressed to the Chairman personally, requested 
a hearing before this Committee to place before the Committee a 
request that: 

(a) the land be set aside for United now. 

(b) a cost formula be established of a pre-paid lease based 

on 60% of the market value, the lease term to be 50 years. 

(c) permission to build 1-bedroom homes in response to the 
expressed need. 

Mrs. Shirley C. Schmid the Secretary-Treasurer of United Co- 
operative Housing Society spoke in support of the request of the 
Society and gave the following information: 

that the United Co-operative Housing Society would pay 
full taxes in addition to the lease payment and that the 
formula for the lease payment is a negotiable item, 
the Society would like to see a reduction of density to 
12 units per acre, the previous development by the Society 
has a lease which pays 8% on 80% of market value of the 
land with a five-year review -- the present proposal is 
much lower. 

The Society would like either Site #19 or #20, 10% of the 
present residents in the Society's present development 
have an income in excess of $10,000 per year. 

The Director of Planning and Civic Development in reporting 
orally to your Committee requested deferment of any action at all 
on the disposal of Sites #19 and #20 at this time as the Department 
of Planning and Civic Development expected to have a report on 
Site #20 available by July and a report on Site #19 available by 
August of this year. The Department will also be submitting report 
Sites #12, #13 and #14 within the next month. 
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Clause #\ continued 

The Director of Planning and Civic Development also advi&ed 
the Committee orally of the following statistics: 


AREAS A,B,C,D . 
UNIT COST 

$19,000 and below (Public Housing) 
$19,000 to $30,000 
$30,000 and over 


Present & Planned Percent 


836 
772 
316 
1924 


44 
40 
16 


If Sites #19 and #20 are shifted to Low Income 


UNIT COST 
$19,000 and below 
$19,000 to $30,000 
$30,000 and over 


1008 
500 
300 

1808 


55 
28 
17 


Areas E and F (presently being designed) will supply another 
1600 units making a grand total for Champlain Heights of 3,500 units. 
This total number of units is higher than what was previously proposed 
The Committee was advised of sub-section (e) of Section 193A of the 
Vancouver Charter which provides that any lease entered into by the 
City as lessor, which has a term exceeding 30 years, must contain a 
provision for the revision of the annual rent at intervals not 
greater than ten years. 

Your Committee noted also that other persons who had expressed 
interest in Sites #19 and #20 were not present at this particular 
meeting and, after further discussion, your Committee 

RESOLVED that this matter be further considered at a meeting in 
three weeks time and that other interested parties be invited to be 
present . 

The meeting adjourned at approximately 4:30 p.m. 
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STANDING COMMITTEE OF COUNCIL ON GENERAL PURPOSES 
FEBRUARY 10, 19 72 


A meeting of the Standing Cominittee of Council on General 
Purposes was held in the Council Chamber, third floor. City Hall 
on Thursday, February 10, 19 72 at approximately 7:30 p.m. 

PRESENT ; Alderman Broome (Chairman) 
His Worship the Mayor 
Aldermen Bird, Calder, Hardwick, 

Linnell, Phillips, Rankin, 
Sweeney and Wilson 

ABSENT: Alderman Adams (On Civic Business) 

CLERK: D. Scott 


The following recommendations of the Committee are submitted to 
Council: 

RECOMMENDATIONS 


1. Licensing Regulations : Door to Door Salesmen 

The Vancouver City Council on November 16, 1971, passed the 
following motion: 

"THAT consideration of Clause 2, of the report 
of the Board of Administration, dated November 12, 
1971, (Licenses and Claims matters) , be referred 
to the Standing Committee on General Purposes, in 
order to hear the delegation from the Better Business 
Bureau, as per the request received, and to hear any 
other delegations wishing to make a submission on 
the subject." 

Mr. Vincent Forbes, Executive Vice-President, Better Business 
Bureau, appeared as a delegation and filed a brief dated 
January 26, 1972, wherein several cases alleged to be fraud were 
cited. He stated the greatest injury is being done by home repair 
contractors and concluded with the following recommendations: 

(a) For the types of businesses mentioned a Surety Bond 
in the amount of $10,000. 

(b) A penalty of a minimum fine of $1,000 for operating 
without a license, plus $2,000 for the second offence 
and/or imprisonment where there is evidence that the 
public has lost money or been cheated. Consideration 
should be given to the restitution of such losses. 

(c) The appointment of additional staff to strengthen the 
investigative arm of the office of the Chief License 
Inspector. 

(d) Permits for home repairs or improvements to be obtained 
by the contractor and a more careful check made on the 
identity of the applicant. 

Mr. Forbes advised that the Staff Sergeant in Charge of the 
Fraud Detail of the Vancouver City Police had suggested that every 
licensee in the home repair business should be finger printed for 
positive identification. 
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Mr. Ed Murphy, radio open line commentator, CKWX, made a 
presentation and cited several cases which he alleged were fraudulent 
and recoiranended: 

(a) The publication of licensed applicants. 

(b) That a licensee be required to have a surety bond. 

(c) That bankruptcy checks be made on the applicant. 

(d) That fraud checks be made on the applicant. 

(e) Additional staff for the License Inspector. 

(f) Minimum fine for operating without a license - $1,000 for 
first offence; $1,000 fine and jail term for second offence; 
jail term for third offence. 

(g) That a three man Appeal Board be appointed to review 
license suspensions. 

Mr. Murphy drew to the Committee's attention, several ads on 
pages 204 - 205 of the Yellow Pages of the telephone directory and 
stated it was his opinion that the addresses of these businesses 
should be shown in the ad, as four separate companies listed on 
these pages are, in fact, one company. 

An invitation was extended to the audience to comment and 
several spoke briefly on the subject matter. 

The License Inspector reported on the actions taken by his 
Department in respect of fraudulent operators. He noted that many 
of them use a number of aliases and are therefore difficult to 
locate. However, he stated that several of those mentioned this 
evening were not issued a 1972 license. 

Representatives of the Police Department advised of the 
difficulties that are encountered in getting a successful conviction 
after charges are laid against the offenders. The fine is minimal 
and therefore there is no real deterrent. 

The Corporation Counsel advised that several of the recommendations 
proposed by the delegations would require a Charter Amendment. 

During the course of discussion, it was suggested that licensees 
be required to carry identification cards showing proof of 
license and a photograph of the applicant. 

A communication from Mr. J. J. Volrich, dated December 3, 1971 
was noted. 

The Committee discussed the matter at length and it was 
RECOMMENDED 

(a) That the Board of Administration report (Licenses and 
Claims matters) dated November 12, 1971, and the letter 
from Mr. J. J. Volrich dated December 3, 1971, be received. 

(b) That the various matters discussed this evening, and the 
various recortimendations of the delegations, be referred to 
the Board of Administration for investigation and report. 
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3 


2. 


Control of Door to Door Canvassers 


Council on January 18, 1972, requested the Board of Administration 
report on the Control of Door to Door Charity Canvassers; such report 
to be considered at this time. 

The Committee had before it an Information report of the Board 
of Administration dated February 1, 1972, attached to which was 
a report of the License Inspector of the same date and a memorandum 
to Commissioner Sutton Brown dated September 6, 1961. 

The License Inspector advised that his office has no control 
over members of organizations or unpaid volunteers soliciting funds 
for charity, as no City license or permit is required. 

Mr. Vincent Forbes of the Better Business Bureau presented 
and filed a brief dated January 26, 1972. He stated that several 
organizations are, more and more, lending their names to an event 
of some kind to be staged by a professional promoter. The promoters 
in turn, mention the charity which is to receive the proceeds when 
in fact, some are a 50/50 split on the net and some are 20% of the 
gross to the organization and 80% to the promoter. 

The delegation recommended that Council take steps to appoint 
a Review Board for Charitable Solicitations. Any organizations 
intending to campaign for funds would make application to the Board; 
such application to show a proposed budget, anticipated costs and 
proposed final distribution of the funds raised. There would also 
be provision for a final audited financial statement to be filed 
with the Board at the conclusion of the drive. 

After due consideration it was 

RECOMMENDED that charitable solicitations and the matter of solicited 
'ads' in programs for charitable organizations be referred to the 
Board of Administration for report. 

FURTHER THAT the Better Business Bureau forward pertinent information 

on solicitations to the City Clerk as it is received by that Organization 


The meeting adjourned at approximately 9:20 p.m. 
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REGULAR COUNCIL MEETING 

A Regular meeting of the Council of the City of Vancouver 
was held on Tuesday, March 7, 1972, in the Council Chamber, 
at approximately 9:30 a.m. 

PRESENT ; His Worship the Mayor 

Aldermen Adams, Bird, Broome, 

Hardwick, Linnell, Phillips, 
Rankin and Sweeney. 

ABSENT: Alderman Calder 

Alderman Wilson (on civic business) 

CLERK TO THE COUNCIL R. Thompson. 

PRAYER 

The proceedings in the Council Chamber were opened with 
prayer . 

ACKNOWLEDGMENT 

His Worship the Mayor acknowledged the presence in the 
Council Chamber of students from Sir Winston Churchill 
Secondary School, under the direction of Miss Beck. 

'IN CAMERA' MEETING 

The Council agreed to an 'In Camera' meeting later this 

day. 

ADOPTION OF MINUTES 

MOVED by Alderman Hardwick, 
SECONDED by Alderman Bird, 

THAT the Minutes of the Regular Council meeting (including 
'In Camera'), dated February 22, 1972, be adopted. 

- CARRIED. 

COMMITTEE OF THE WHOLE 

MOVED by Aldc^rman Bird, 
SECONDED by Alderman Linnell, 

THAT the Council resolve itself into Committee of the 
Whole, His Worship the Mayor in the Chair. 

- CARRIED. 

REPORT REFERENCE AND BOARD OF ADMINISTRATION REPORTS 

A . Fairview Slopes Rezoning 

Council considered the Board of Administration report, 
dated March 3, 1972, in regard to Fairview Slopes Rezoning, 
which reads as follows : 


, (continued) 
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REPORT REFERENCE AND BOARD OF ADMINISTRATION REPORTS (cont'd) 

Fairview Slopes Rezoning 
(continued) 

"The Board of Administration has received a report dated February 22, 
1972 from the Director of Planning and Civic Development in his 
capacity as Chairman of the Technical Planning Board regarding 
Fairview Slopes Rezoning, which is attached for the information of 
Council . 

Vancouver City Council on January 13, 1970 instructed the Technical 
Planning Board to: 

'Bring forth proposed amendments to the Zoning and 
Development By-law to permit the development of residential 
and commercial uses on the Fairview Slopes (generally north 
of the lane south of Broadway to 6th Avenue between 
Granville and Cambie Streets) . ' 

Following the Technical Planning Board's recommendations for a 43-acre 
mixed use CRM-1 Zone, a public hearing wa-s held on March 25, 1971. Of 
some thirteen delegations, the local ratepayers association favoured 
the CRM-1 proposals, while many others favoured lower height limits and 
more diversification of housing and population types. 

Council subsequently has reviewed reports from the False Creek 
consultants and the Director of Planning and Civic Development dealing 
with the development of the entire False Creek area. During the recent 
discussion of an industrial Development Permit Application January 5, 
1972, Council resolved: 

'THAT the Director of Planning be instructed to report back 
prior to the end of February 1972 on the CRM-1 zoning for 
the Fairview Slopes.' 

The Director has reported through the Technical Planning Board, as 
is required in the case of a rezoning pronosal. The studies have 
concluded that two separate zoning districts will be required. The 
designation CRM-3 has been given to the zoning previously described 
as CRM-1 at the suggestion of the Special Committee on False Creek 
as densities permitted by this zoning are comparable to the existing 
RM-3 zoning. The zoning to cover the part of the area recommended 
for low rise development has been designated CRM-2. 

The proposed rezoning is in accordance with guidelines being prepared 
for the False Creek area and the City's consultants, Thompson, Berwick, 
Pratt and Partners, are in agreement with the form of development. 

The CRM-2 zoning is experimental because it has proved virtually 
impossible to devise a set of precise regulations for the 'low profile' 
which will accommodate all variations of forms of development which 
could be described as following the 'Terrace Principle*. The CRM-2 
zoning, therefore, is based upon an existing district schedule, but 
in order to facilitate a high degree of flexibility, all major uses 
are CONDITIONAL. In this case, approval by City Council would be 
required for all forms of development which vary tlio basic regulations. 
It is hoped that this flexibility will permit designs suitable to the 
special nature of the area, thereby taking advantage of the topography 
and location. If many developers . utilize this discretion, the analysis 
of development permit applications will increase the work load upon 
City staff and increase the number of reports to City Council. How- 
ever, it is felt that the form of development and experience gained 
will offset the disadvantages. Because of the experimental nature of 
the regulations, the report suggests that there should be a mandatory 
review within a tv.o-year poriod to determine if the introduction of 
this nc\-j procedure hn-- provr 1 success fu] administratively and wlioth<^r 
it will ho nrco«r,aL-y Lo amonl or poGi^il. le to introduce ntore tipocitic 
regulation:;. Until .such review is carried out, it is suggested th.;t 
the CRM-2 or cnM-3 district schedules not bo introduced in any other 
areas of the City. 
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REPORT REFERENCE AND BOARD OF ADMINISTRATION REPORTS (cont'd) 

Fairview Slopes Rezoning 
(continued) ■ 


The Technical Planning Board recommends that: 

1. The Director of Planning be instructed to make application 
to amend the text of Zoning and Development By-law No. 3575 
to int:ludc a CIlM~3 Commercial/Multiple Dwelling District 
Schedule as set out in the attached draft. 

2. The Director of Planning be instructed to ma];G application 
to amend the text of Zoning and Development By-law No. 3575 
to include a CRM-2 Commercial/Multiple Dwelling District 
Schedule as set out in the attached draft. 

3. The Director of Planning bo instructed to make application 
to amend Zoning and Development By-law No. 357 5 in order to 
rezone approximately 21 acres comprising Blocks 292, 298, 
299, 312, 313, 317, 318, D.L. 526 from M-1 and M-2 Industrial 
Districts to a CRT'l-l Commercial/Multiple Dwelling District. 

4. The Director of Planning be instructed to make application to 
amend Zoning and Development By-law No. 357 5 in order to 
rezone approximately 22 acres comprising Blocks 293-297 and 
314-31G, D.L. 526 from an M-1 Industrial District to a CRM-2 
Commerci a.l /Multiple Dwelling District. 

5. The Corporation Counsel be instructed to prepare the necessary 
draft by-law amendments. 

6. The draft by-law amendments be submitted for the consideration 
of Council at a Public Hearing after report from the Vancouver 
City Planning Commission. 

7. If proi-'osals are adopted by Council with or without amendment, 
the Dimeter of Planning be instructed to carry out an 
automatic review of both the CRM-2 and CFW-3 provisions after 
the respective Schedules have been in effect for a period of 
two years (or earlier if required) . 

Your Board 

RECOMMENDS that the foregoing recommendations of the Technical Planning 
Board be approved. " 


A representative of the Planning Department gave an explana- 
tion of the report and the recommendations contained therein. 


MOVED by Alderman Broome, 

THAT the recommendations in the foregoing Board of 
Administration report be approved. 


The Board of Administration, under date of March 3, 1972, 
reported as follows: 


'Your Board has received the attached report dated March 1, 1972 from the 
Director of Planning and Civic Development in response to Council's resolution 
of February 22, 1972: 


- CARRIED. 


B. 


Kitsilano: RM-3 Medium Density 
Multiple Dwelling District 
Limitation of Height of Buildings 


(continued) 
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REPORT REFERENCE AND BOARD OF ADMINISTRATION REPORTS (cont'd) 

Kitsilano: RM-3 Medium Density 
Multiple Dwelling District 
Limitation of Height of Buildings 
(continued) 

"THAT the Director of Planning and Civic Development 
report in two weeks time with suggestions respecting 
limiting of heights in the following areas: 

(a) area north of Cornwall Street, 

(b) lower areas south of Cornwall Street." 

The Director of Planning and Civic Development recommends: 

"1. THAT the Director of Planning and Civic Development be instructed 
to make application to amend the text of Zoning and Development 
By-law No. 3575 to include an RM-3A Multiple Dwelling District 
Schedule to include the uses as now permitted in the RM-3 Multiple 
Dwelling District Schedule but with the regulations as now 
contained in the RM-3 District Schedule varied to restrict maximum 
height of buildings to 35 feet. 

2. THAT the Director of Planning and Civic Development be instructed 
to make application to amend Zoning and Development By-law No. 3575 
to rezone the lands as shown on the attached map from RM-3 Medium 
Density Multiple Dwelling District to RM-3A Multiple Dwelling District. 

3. THAT the Corporation Counsel be instructed to prepare the necessary 
draft by-law amendments. 

4. THAT the draft by-law amendments be submitted for consideration of 
Council at a Public Hearing after report from the Vancouver City 
Planning Commission. 

5. THAT a Council Committee be appointed to negotiate with the developer 
of 2280 Cornwall Avenue. 

6. THAT the Director of Planning and Civic Development be instructed to 
include recommendations for appropriate action in other reports dealing 
with rezoning and development control . 

(The question of height control for the Downtown Peninsula is being 
dealt with in Downtown and West End Policy Guidelines and Zoning 
Study.)" 

Your Board RECOMMENDS that the foregoing recommendations of the Director of Planning 
and Civic Development be approved. ' 


The Director of Planning and Civic Development explained 
the recommendations in the foregoing report. 

It was noted that delegation requests had been received, 
as follows : 


Kitsilano Area Resources Council; 
Certain RM-S Property Owners; 
Kitsilano Ratepayers ' Association 


(continued) 
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REPORT REFERENCE AND BOARD OF ADMINISTRATION REPORTS (cont'd) 

Kitsilano: RM-3 Medium Density 
Multiple Dwelling District 
Limitation of Height of Buildings 
(continued) 

MOVED by Alderman Sweeney, 

THAT the foregoing recommendations in the Board of Ad- 
ministration report on this matter be approved, and those wishing 
to appear as delegations be heard at the Public Hearing. 

- CARRIED. 

MOVED by Alderman Hardwick, 

THAT the communications on this subject be received, and 
the Kitsilano Area Resources Council's request to appear also 
in regard to the specific construction at 2280 Cornwall Avenue 
be referred to the Council's Special Committee, on the under- 
standing that this Committee will hear the delegation. 

- CARRIED. 

UNFINISHED BUSINESS 

Delegation Matters 

It was agreed to defer the following matters pending the 
hearing of delegations later this day: 

(a) 2938 Eraser Street 
Basement Dwelling Unit; 

(b) Rezoning: S/S of West 13th Ave. 
between Laurel and Oak Streets; 

(c) Alpha & Omega Order. 

1943 Bickle-Seagrave 
Fire Engine 

Council agreed that, as requested, delegatiohs be 
heard at a later date. 


COMMUNICATIONS OR PETITIONS 

1. Four Seasons Property: 

Entrance to Stanley Park 

A communication was received from the Chairman of the 
'Save the Entrance to Stanley Park Committee, ' asking for an 
opportunity to appear before Council when Alderman Wilson's 
motion re the Four Seasons property at the entrance to Stanley 
Park is being discussed. 

It was noted that Alderman Wilson will not be available 
until next Council meeting. Therefore, it was agreed to defer 
consideration of the motion to the next meetin<5, at 
which time the delegation be heard. 
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CGVIMUNICATIONS OR PETITIONS (cont'd) 

2. Assessment of Properties 
Not Maintained 


Council noted a coiranunication from Mr. G. J. Hyde in 
respect of the subject matter, and agreed to hear a delegation 
at a later meeting . 

3 . Annual Civic Dinner 

A communication was received from His Worship the Mayor, 
under date of February 29, 1972, recommending that authority be 
granted to hold the Annual Civic Dinner in honour of Freemen 
and members of Public Boards and Commissions, with arrangements 
being left in the hands of the Entertainment and Civic Recognition 
Committee . 

MOVED by Alderman Bird, 

THAT His Worship the Mayor's recommendation be approved. 

- CARRIED. 

4 . Evening Meetings 

The Council noted the monthly report of the City Clerk, 
under date of February 25, 1972, with respect to evening meetings, 
in which it is recommended the Mayor be authorized, as con- 
sidered advisable, to arrange night meetings of Council on 
subjects of zoning and local improvements. 

MOVED by Alderman Hardwick, 

THAT matters of considerable public interest, in the 
nature of zoning and Court of Revision re local improvement matters, 
continue to be brought before Council for evening meeting determina- 
tion. 

- CARRIED. 

MOVED by Alderman Sweeney, 

THAT Public Hearings in regard to rezoning in the Fairview 
and Kitsilano Slopes areas be held in the evenings, at suitable 
locations . 

- CARRIED. 

5. Senior Citizens' 
Home Owners Grant 

Pursuant to Council's resolution of February 8, 1972, 
congratulating the Provincial Government on its plan to provide 
assistance to home owners over 65 years of age, and requesting 
the Provincial Government to consider granting similar assistance 
to Senior Citizens who rent accommodation, advice was received 
from the Provincial Prime Minister's office, acknowledging receipt 
of His Worship the Mayor's letter of February 23, 1972,, conveying 
this position of Council. 

(continued) 
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COMMUNICATIONS OR PETITIONS (cont'd) 


Senior Citizens ' 

Home Owners Grant (cont'd) 

MOVED by Alderman Phillips, 

THAT this acknowledgment be received, and appreciation be 
expressed to the Provincial Prime Minister in having made pro- 
vision for Senior Citizens who rent accommodation. 

- CARRIED. 

6 . Sale of Inhalants and 
Bay Rum to Juveniles 

Pursuant to Council's resolution of January 25, 1972, 
letters were received from the Minister of Justice, Ottawa, and 
the Assistant Deputy Minister, Health Protection Branch, Ottawa, 
setting out the difficulties in complying with the Council 
resolution in respect of prohibition of sale of inhalants 
and bay rum to juveniles, and banning the sale of such products 
as nail polish remover. 

MOVED by Alderman Bird, 

THAT these communications be received. 

- CARRIED. 

7. Per capita Grant 
to Municipalities 

On February 15, 1972, Council took action to request a 
delegation be heard by the Provincial Prime Minister, in respect 
of an increase in the per capita grant to municipalities, to 
take care of inflationary increases which have taken place since 
the last per capita grant increase. A communication, dated 
February 28, 1972, was received from the Deputy to the Prime 
Minister, setting out the Province's position, and concluded 
it is not possible for a delegation to be heard at this time. 

A communication on the subject was also received from 
Mr. E. Wolfe, M.L.A. for Vancouver Centre. 

MOVED by Alderman Adams, 

THAT these communications be received. 

- CARRIED. 

8. Third Crossing of Burrard 
Inlet - Public Hearing 

A request was noted from the Chairman of the Citizens 
Co-ordinating Committee for Public Transit, setting out views 
regarding the proposed Hearing in connection with the Third Crossing 
of Burrard Inlet, and asking the Council to hear a delegation 
at this Council meeting. 

MOVED by Alderman Adams, 

THAT this communication be received. 


- CARRIED. 
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COMMUNICATIONS OR PETITIONS (cont'd) 

9 . Dumping in 
Harbour Areas 

A coiranuni cation was noted from Mr. W. G. Rathie, Member 
of the National Harbours Board, enclosing a copy of an ad- 
vertisement, with the intent to halt indiscriminate dumping 
that could result in a change in the water areas under the 
Board's jurisdiction. 

Advice is requested regarding any special restrictions, 
plans, developments or proposals that Vancouver may have which 
would affect, or be affected by, the National Harbours 
Board action. 

The requirement respecting new permits supersedes all 
previous permission to fill which may have been granted. 

MOVED by Alderman Adams, 

THAT this communication be received, and directed to the 
City Engineer and Director of Planning and Civic Development 
for appropriate action. 

- CARRIED. 

10. Appointment of Returning 
Officer, School Budget By-law No. 2 

MOVED by Alderman Adams, 

THAT, pursuant to a communication from the Head of 
Business Administration of School District No. 39, the City 
Clerk be empowered to act as Returning Officer for the vote 
on School Budget By-law No. 2, to take place on March 29, 1972. 

- CARRIED. 

11. Grant: Entertainment Cruise 
- Kitsilano Secondary School 

A request was received from the Kitsilano Secondary 
School, asking that Council contribute $75.00 towards the ex- 
penses in connection with an entertainment harbour cruise, to 
welcome the sailors on ships anchored in Vancouver Harbour. 
The Provincial government and others have also made grants . 

MOVED by Alderman Broome, 

THAT a grant of $75.00 be made accordingly. 
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REQUIRED MAJORITY. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 

C. Board of Administration 

GENERAL REPORT, March 3, 1972 

WORKS AND UTILITY MATTERS 

MOVED by Alderman Broome, 

THAT Clauses 1, 2, 3, 5, 6, 7, 8 and 9 of the Board of 
Administration report (Works and Utility Matters), dated March 3, 
1972, be adopted; and Clauses 4 and 10 be received for informa- 
tion . 

- CARRIED. 

SOCIAL SERVICE AND HEALTH MATTERS 

Welfare and Rehabilitation Department 
Extension of Temporary Positions 
(Clause 2) 

MOVED by Alderman Broome, 

THAT this clause of the Board of Administration report 
(Social Service and Health Matters), dated March 3, 1972, be 
adopted ; 

FURTHER, THAT the Board of Administration be requested to 
ensure that vhen temporary employees are taken on staff, their 
terms of emp] oyment are definitely stated, from commencement to 
termination; 

FURTHE;R, THAT any proposed extension must be submitted to 
Council for determination. 

- CARRIED. 

Balance of Social Service 
and Health Matters 


MOVED by Alderman Adams, 

THAT Clause 1 of the Board of Administration report (Social 
Service and Health Matters), dated March 3, 1972, be received for 
information . 

- CARRIED. 

HARBOURS AND PARKS MATTERS 

Capilano Stadium 
(Clause 2) 

MOVED by Alderman Sweeney, 

THAT consideration of this clause be deferred for two 
weeks, to allow the Park Board an opportunity to appear before 
Council in explanation. 


- CARRIED. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 

Board of Administration 
GENERAL REPORT, March 3, 1972 
(continued) 

HARBOURS AND PARKS MATTERS (continued) 

Balance of Harbours and Parks Matters 

MOVED by Alderman Sweeney, 

THAT Clause 3 of the Board of Administration report (Harbours 
and Parks Matters), dated March 3, 1972, be adopted; and Clause 1 
be received for information. 


- CARRIED. 


BUILDING AND PLANNING MATTERS 


Use of Building 14: 
St. Roch Restoration 
(Clause 2) 

In considering this clause in respect of use of Building 14 
for St. Roch restoration, it was 


MOVED by Alderman Phillips, 

(a) THAT the Council agree to Federal Government use of 
Building 14, as a storage and work area, until March 31, 1974, 

the estimated date in respect of completion of the St. Roch restoration 

(b) FURTHER, THAT the Board of Administration recommendation 
in this clause, with respect to a satisfactory agreement, be 
adopted. 


- CARRIED. 


MOVED by Alderman Phillips, 

THAT, on completion of the St. Roch restoration; i.e., 
March 31, 1974, Building 14 be demolished. 


- LOST. 


MOVED by Alderman Phillips, 

THAT the Museums Department be instructed to vacate 
Building 14 on a permanent basis, forthwith. 


- CARRIED. 


Auto Allowances: Local 
Initiatives Programmes 
(Clause 7) 

MOVED by Alderman Adams , 

THAT Clause 7 of the Board of Administration report 
(Building and Planning Matters), dated March 3, 1972, be adopted. 

FURTHER, THAT the Board of Administration be granted 
authority to approve all automobile allowances on a casual and 
on a regular basis. 

- CARRIED. 

(This authority is not to include the setting of automobile allowance 
rates . ) 
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Board of Administration 
GENERAL REPORT, March 3, 1972 
(continued) 

BUILDING AND PLANNING MATTERS (cont'd) 

Balance of Building and Planning Matters 

MOVED by Alderman Adams, 

THAT Clauses 1, 3, 4, 5, 6, 9, 10 and 11 of the Board 
of Administration report (Building and Planning Matters), dated 
March 3, 1972, be adopted; and Clause 8 be received for informa- 
tion . 

- CARRIED. 

The Council recessed at approximately 10:45 a.m. and following 
an 'In Camera' meeting in the Mayor's Office, recessed at 12:00 noon 
to reconvene in open session in the Council Chamber at 2:00 p.m. 


The Council reconvened in open session in the Council Chamber 
at approximately 2:00 p.m., His Worship the Mayor in the Chair 
and the following members present: 

PRESENT : His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 

Hardwick, Linnell, Phillips, Rankin 
and Sweeney 

ABSENT Alderman Wilson (on civic business) 


DELEGATIONS, UNFINISHED BUSINESS, BOARD OF ADMINISTRATION 
AND OTHER REPORTS (cont'd) 


Unfinished Business 

1. 2938 Fraser Street: 
Basement Dwelling Unit 

Consideration was given to Board of Administration report 
(Building and planning matters), dated February 11, 1972, with 
respect to occupying a dwelling unit in the basement of the building 
at 2938 Fraser Street. Particulars are set out in the Board report. 
Mr. Lamberton appeared and filed a brief, dated March 7, 1972, in 
support of his request. 

MOVED by Aid. Adams, 

THAT this whole matter be referred to the Special Committee 
re Illefjal Suites - Hardship Cases, for report to Council and in 
the meantime no further action be taken by the officials. 

- CARRIED 

2. Rezoning: S/S of West 13th Avenue between 
Laurel and Oak Streets (Allan S. Taylor) 

Further consideration was given to Board of Administration 
report (Building and Planning matters), dated February 4, 1972, 
regarding rezoning application S/S West 13th Avenue between Laurel 
and Oak Streets, not being recommended by the Technical Planning 
Board or the Vancouver City Planning Commission. Mr. D. Facer, 
on behalf of Mr. Allan S. Taylor, appeared in support of the 
application and submitted a brief. 


cont 'd . 
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DELEGATIONS, UNFINISHED BUSINESS AND BOARD OF ADMINISTRATION 
AND OTHER REPORTS (cont 'd) 


Rezoning: S/S of West 13th Avenue between 
Laurel and Oak Streets (cont'd) 


It was noted that a petition, dated February 29, 1972, addressed 
to His Worship the Mayor, had been filed from the property owners on 
the S/S of the 900 block West 13th Avenue, favouring the rezoning. 

MOVED by Aid. Adams, 

THAT Clause 4 of the report of the Board of Administration 
(Building and Planning matters), dated February 4, 1972, in connection 
with this matter be adopted, and the application, therefore, be 
refused . 

- CARRIED 

3 . Alpha and Omega Order 

Representatives of the Alpha and Omega Order appeared and 
submitted details with regard to the operation of their Society 
which was the subject of a resolution of Council in asking the 
appropriate departments of the Federal and Provincial Governments 
to review the status of the Society. The organization submitted 
a brief with particulars. 

A communication from the Solicitor General of Canada advising 
this is a matter within the responsibility of the Attorney General 
of British Columbia, was noted. 

MOVED by Aid. Adams, 

THAT th(^ License Inspector and Corporation Counsel be requested 
to report with recommendations, as soon as possible, as to appro- 
priate regulations to protect the public from groups soliciting 
funds door to door, i.e. permit or license requirement. 

- CARRIED 

Board of Administration 

GENERAL REPORT, March 3, 1972 (cont'd ) 

Fire and Traffic Matters 

Traffic Signal : 49th Avenue 
and Tisdall Street 


Consideration was given to the Board of Administration report 
(Fire and Traffic matters), dated March 3, 1972, on a request that a 
full pedestrian actuated signal be installed at the intersection of 
49th Avenue and Tisdall Street. In the Board of Administration 
report it is stated that a patrol actuated signal had been installed. 

Mrs. M. Burnstein appeared in support of the request for a 
pedestrian actuated signal . 

MOVED by Aid. Broome, 

THAT a pedestrian actuated signal be installed at this 
intersection . 

- CARRIED 

Licenses and Claims Matters 

Community Care Facilities 

MOVED by Aid. Phillips, 

THAT tho. report of the Board of Administration (Licenses and 
Claims matters), dated March 3, 1972, be received for information. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

GENERAL REPORT 
March 3, 1972 (cont 'd ) 

Finance Matters 

Public Relations: Production and 

Distribution of a Vancouver Newsletter (Clause 1 ) 

After considering the proposals contained in this clause, it 

was , 

MOVED by Aid. Broome, 

THAT the Council proceed with an 8-page production newsletter 
to be distributed by postal walk to householders and business 
premises in respect of conveying general civic information. 

- LOST 

No further action was taken on this matter. 

Killarney Senior Concert Band (Clause 2 ) 

In view of a delegation request it was agreed to defer con- 
sideration of this matter to the next meeting of the Council when 
the delegation will appear. 

Grant; Indian Students (Clause 3 ) 

The Board of Administration advised of a communication from 
the Lower Post Student Residence, Lower Post, B.C. for a grant 
to permit 15 Indian boys from the school to visit Vancouver. A 
grant failing to be approved, the organization requests provision 
of tickets to various civic points of interest. 

MOVED by Aid. Bird, 

THAT arrangements be made for tickets for this group to visit 
the Museums, Planetarium and Aquarium. 

- CARRIED BY THE 
REQUIRED MAJORITY 

Junior Amateur Sports Stadium: 
Lighting (Clause 4) 


In respect of this clause dealing with grant re lighting: 
Junior Amateur Sports Stadium, it was, 

MOVED by Aid. Bird, 

THAT a grant of $15,000 as the City's contribution towards 
the Junior Amateur Sports Stadium lighting be approved, on the 
understanding commitments from other sources as required by 
Council resolution of April 22, 1969, have been made. 

- CARRIED BY THE 
REQUIRED MAJORITY 

Civic Luncheon: 

Canadian College of Teachers (Clause 9 ) 

After due consideration of the request from the Canadian 
College of Teachers that the City sponsor a luncheon for delegates 
to the 1972 Convention to be held July 5-8, 1972, in Vancouver, 
action was not taken to approve. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
Finance Matters (cont M ) 

Grant: Anglican Church Women (Clause 10 ) 

Consideration was given to this clause in which a request is 
noted from the Anglican Church Women for the financing of a bus 
tour of the City on June 6th for delegates to the annual meeting of 
the National Board of the organization. 

Action was not taken to approve. 

11. Repeal of the 10% Limitation on 
Assessment Increases (Clause 11 ) 

The Council, at a previous meeting, passed a resolution on 
this matter and as a consequence, the Board of Administration 
submitted a report proposing two types of appeals for submission 
to the Provincial Government re 10% limitation on assessments for 
school purposes. After due consideration it was, 

MOVED by Aid. Phillips, 

THAT the appeal be as follows: (Carried) 

"City of Vancouver Appeal to the Provincial Government 

re: the 10% limitation on increases in assessments for 
school purposes 


In 1961 the Provincial Government brought into being what 
was probably the most equitable assessment legislation on this con- 
tinent. Land and buildings were required to be assessed at 50% 
of actual value. This legislation proved to be easily under- 
standable by property owners and by courts of revision. Properties 
could be readily compared for equity, thus enabling owners to 
appeal assessments where they felt they were being unfairly treated. 

Later, the Government, in attempting to correct some situation 
which they have never clearly described, proceeded to implement 
first, a 5% limitation on individual assessment increases (1966), 
followed by a 5% increase limitation on the total roll (1968) , and 
currently a 10% limitation on individual assessment increases (1971) 
(land and improvements separately) with a 5% increase limitation 
on the total roll. 

The Government's action in issuing an order to remove the 
limit on 600 properties in Vancouver and analytical work by the 
City of Vancouver suggest that these amendments to the assessment 
legislation merely lead to inequities as between properties within 
each category of property, as between categories of property, and 
as between municipalities for regional cost sharing purposes. 

The Council of the City of Vancouver strongly appeals to the 
Provincial Government to remove the limitation on assessment 
increases during the current session of the Legislature, thereby 
allowing the assessment base to return to its original equitable 
condition, and further, the Council would point out to the 
Government that if its intention is to protect the home owner 
from excessive real property tax increases, it has and is already 
using a method which, even with its inadequacies, has far more 
effect on the homeowner than would the 10% increase limitation. 

If the Provincial Government feels it is desirable to retain 
some limitation on individual assessment increases, the Council of 
the City of Vancouver strongly appeals to the Provincial Government 
to remove the limitation on assessment increases during the current 
session of the Legislature, with respect to all clashes of property 
except zoned residential property used for residential purposes 
(i.e. single family)." 

- CARRIED 

(cont 'd) .... 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Repeal of the 10% Limitation on 
Assessment Increases (cont'd) 

MOVED by Aid. Broome, in amendment, 

THAT the appeal be as shown on the attachment to the Board 
of Administration report as Exhibit A. 

- LOST 

(The motion of Alderman Phillips was put and carried) 

Rental Accommodation Grievance Board 
(Clause 12) 


In connection with this clause, containing report of the 
Corporation Counsel on a recent Court judgment in respect of the 
powers of the Vancouver Rental Accommodation Grievance Board, 
and four proposals for Council 's determination in regard to 
future action on the matter, it was, 

MOVED by Aid. Rankin, 

THAT the City's Rental Accommodation Grievance Board be 
instructed to continue to operate under the City By-law and that 
if an appeal is made therefrom, the Corporation Counsel be 
authorized to take the necessary action to sustain the Board 's 
powers . 

- CARRIED 

Balance of Finance Matters 
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MOVED by Aid. Bird, 

THAT, in respect of report of the Board of Administration 
(Finance matters), dated March 3, 1972, Clause 5 be received 
for information and clauses 6 to 8 inclusive and 13 be adopted. 


- CARRIED 


D. Personnel Matters 

Supplementary, March 3 

Salary and Classification Review: 
5 positions Probation Officers III 


MOVED by Aid. Adams, 

THAT the report of the Board of Administration (Personnel 
matters. Supplementary), dated March 3, 1972, be adopted. 

- CARRIED 


E. Property Matters, March 3, 1972 

MOVED by Aid. Adams, 

THAT the report of the Board of Administration (Property 
matters), dated March 3, 1972, be adopted. 

- CARRIED 


F. Hours of Operation: Fraserview 
Neighbourhood Services 


The Board of Administration, under date of February 21, 1972, 
submitted the following report in connection with Hours of Operation: 
Fraserview Neighbourhood Services: 

'Vour Board submit herewith a report from the Director of Social planning 
and Coimnunity Development with regard to the Hdurs of Operation of the 

Fraserview Neighbourhood Services. 

Your Board alr.o submit reports on this proposal from the Acting Chief 
Probation Officer and the Director of Welfare and Rehabilitation. 


cont 'd . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 
Hours of Operation: 

Fraserview Neighbourhood Services (cont'd ) 

In order to understand the new proposals it is necessary to keep in 
mind the following points; 

(a) The Fraserview office accommodates staff of the Children's 
Aid Society and the Catholic Children's Aid Society which 
serve the three neighbourhoods of Fraserview, Killarney 
and Sunset. It is understood from these Societies that it 
is necessary for their operation to have staff on in the 
evenings and on Saturdays. The Societies are not subject 
to Union agreement. 

(b) The Welfare and Rehabilitation Department's main office is 
at the South Unit, 6445 Knight Street. The Fraserview sub- 
office partially serves only one neighbourhood, i.e. Fraser- 
view. Furthermore, since it is not possible to break up the 
teams working on Financial matters, the capacity to decentralize 
is limited. 

(c) The same applies to the Probation Officers as will be noted 
from the report of the Acting Chief Probation Officer. 

(d) If staff work evening shift, then the offices are undermanned 
during regular office hours. 

(e) Each branch Library is closed on Sunday and on Monday or Wed- 
nesday as best suits the location, and the current proposals 
have already brought a request from the Library Board to 
remain open six days a week. 

Accordingly, the present comparatively simple proposals could be 
extended to have far reaching effects as to organization and costs of 
Departments, and could entail a substantial increase in the standards 
of service. 

Having regard to the above and to the reports of the Chief Officers 
concerned, the Board of Administration make the following recommendation 
in more precise terms than those of the Director of Social Planning and 
Community Development. 

(1) Council authorize the assignment of a Probation Officer from 
the Provincial Court of B.C. (Family Division) and a Social 
Worker from the Department of Welfare and Rehabilitation to 
work afternoon and evening shifts as approved by their Chief 
Officers up to a maximum of one shift per week in each case, 
i.e. a total of two afternoon shifts. 

(2) Council approve the net increase cost to the City of approx- 
imately $G0 per month for a period of six months, commencing 
February 15, 1972. 

(3) That prior to the termination of this period. Council receive 
reports from the Director of Welfare and Rehabilitation and the 
Acting Chief Probation Officer on the effectiveness of the 
services to the public which have been achieved by the different 
hours of work, together with such comments as the Director of 
Social planning/Community Development may wish to make. 

(4) That no further consideration be given at this time to City 
staff working on Saturdays." 

In connection with this matter letters were received from the 
Fraserview-Killarney Area Council and the Children's Aid Society, 
setting out their views. 


cont 'd 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 
Hours of Operation: 

Fraserview Neighbourhood Services (cont'd ) 

MOVED by Aid. Adams, 

THAT the recommendations in the Board of Administration report 
of February 21, 1972, be approved. 

- CARRIED 


G. Beautif ication of Hastings Street 
Cambie to Carrall Streets 


The Board of Administration, under date of March 3, 1972, 
submitted the following information report in respect of beautifi- 
cation of Hastings Street, Cambie to Carrall Streets: 

• The Director of Planning and Civlo Darelopnent and the City 
Engineer report as follows t 

"On February 15, 1972, Council approved the Report of the 
Standing Committee on Planning and Development dated February 3, 1972, 
vdth the provision that the Director of Planning and Civic Development 
€ind the City Engineer be requested to report back to Council within 
three weeks on the various matters contained in clause 2 In respect to 
Beautificationi Hastings Street, Cambie to CeiiTall, 

With respect to the doslgn of Pioneer Square and the area 
to be Improved, it is considered desirable to discuss the proposals with 
the East Gastown Merchants* Association and the Hastings Street Merchants* 
Association to obtain their comments. It is expected that a report to 
Council on the design and on cost-sharing will be submitted within two 
weeks. 

Regarding the area-ways and tho mid-block pedestrian crossings, 
because of staff limitations, the report on these two matters will be 
submitted to Council within one week, on March 14th. " 

Your Board submits the matter to Council for INFORMATION. ' 

MOVED by Aid. Bird, 

THAT the report on the design and cost sharing of Pioneer 
Square, etc., together with the report on area-ways and mid-block 
pedestrian crossings, be submitted to the same Council meeting 
i.e. March 21, 1972. 

- CARRIED 

H. Report of Standing Committee on 
Transportation, February 24, 1972 

MOVED by Aid. Hardwick, 

THAT the report of the Standing Committee on Transportation 
dated February 24, 1972, be received for information. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
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I. Report of Special Committee re 
Illegal Suites; Hardship Cases 

The Special Committee re Illegal Suites - Hardship Cases 
submitted the following report under date of February 15, 1972: 


"The Committee of Officials has considered the following requests 
under the policy established by Council concerning Illegal Suites - 
Hardship Cases, and reports as follows: 


(a) The following applications recommended for approval by the 
sub-committee, be approved: 

Mr. it Mrs. Peter Chow, (tenants), 2210 Victoria Drive 
Mrs. Gurdev K. Turre (tenant), 1564 Bast 64th Avenue 
Mrs. Bonita M.G. Beltz (tenant), 3494 Laurel Street 
Mr. Robert Carl Martinello (tenant), 5651 Barles Street 
Mrs. Anete Ozoline (tenant), 6128 Chester Street 
Helene Loewen (tenant), 6128 Chester Street 
John & Annie Sobotiak (tenant), 281 IJnst 15th Avenue 
Sandra D. Blades (tenant), 2542 Bast 12th Avenue 


(b) the following applications be approved for one year from the 
date of this Resolution: 

Mr. Kashmir S. Johal (tenant), 431 S.E. Marine Drive 
Desmond B. Thompson (tenant), 2635 Waverley Avenue 
Miss Laura Bush (tenant), 999 West 20th Avenue 
Wendy McDowell (tenant), 999 West 20th Avenue 
Blias Minatsis (owner), 3255 West 12th Avenue 
Chain S. Batth (owner), 611 Bast 53rd Avenue 


(c) the following application be approved for six months from the 
date of this Fiasolution: 

Michael Papantoniou (owner) , 2456 East 19th Avenue 


(d) the following applications be not approved: 

Valentino Banderne (tenant), 3489 Franklin Street 
Giuliano Lorenzon (tenant), 2895 Bast 19th Avenue 
Jhalman Singh Kang (owner) , 5678 Wales Street 
Frederick M. Morley ( owner) , 2063 West 37th Avenue 


(e) in resi)ect to the above-mentioned, the City Building Inspector be 
instructed to carry out the policy as adopted by Council on 
December 17, 1963, and as amended by Council on November 10, 1964." 

MOVED by Aid. Broome, 

THAT the foregoing report of the Special Committee re Illegal 
Suites - Hardship Cases, dated February 15, 1972, and containing 
Clauses (a) to (e), be approved. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

J. Pressure Sewer Pipe for portion 
Sixth Avenue; Purchase 

The Board of Administration, under date of March 6, 1972, 
submitted the following report respecting purchase of pressure 
sewer pipe for portion of Sixth Avenue: 

'The City Eneineer reports as follows: 

"The 6l.h Avenue - Glen Drive Siphon has been approved as a 
Winter Works project under the Local Initiative Proeram. The approximate 
cost of pipe for this project is $26,000. The City does not have a 
supply contract for the type and size of pipe required (lA-inch diameter 
ductile iron or PVC). If formal tenderLne procedure is followed it is 
unlikely that the pipe can be obtained in time to permit project 
copipletion by May 31, 1972. Therefore, we are seeking approval to 
purchase this pipe without Roing through formal tender procedures. 

I RECOMMEND thai, wo obtain quotations from all suppliers who 
normally tender on such material ijnd place the order immediately." 


Your Board RECOMMENDS the forego ing report of the City 
Engineer be approved. ' 

MOVED by Aid. Broome, 

THAT the recommendations in the foregoing report of the Board 
of Administration be approved. 

- CARRIED 

K. City-owned Property: 

Cambie and Georgia Streets 

The Board of Administration, under date of March 6, 1972, 
submitted a report of the Supervisor of Property and Insurance 
regarding the sale of City-owned property at the S/E corner of 
Cambie and Georgia Streets. Past action of Council in the matter 
is noted and action taken in the meantime to obtain tenders. 
The result of the offers received is set out. 

MOVED by Aid. Hardwick, 

THAT no further action be taken in respect of this property 
at this time but at some future date, on instructions of the 
Board of Administration, tenders again be called; 

FURTHER THAT in reports made to Council on bid calls generally, 
the principals be identified to Council for information. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Linnell, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid. Linnell, 
SECONDED by Aid. Phillips, 

THAT the report of the Committee of the Whole be adopted. 


- CARRIED 
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BY-LAWS 

1. BY-LAW TO AMEND BY-LAW No. 4393 
BEING A ZONING BY-LAW 

(area bounded by Pender, Keefer, Gore and 
Jackson Streets to permit Fireball) 


MOVED by Aid. Broome, 
SECONDED by Aid. Calder, 

THAT leave be given to introduce a By-law to amend By-law No. 
4393, being a Zoning By-law, and the By-law be read a first time. 

- CARRIED 

MOVED by Aid. Broome, 
SECONDED by Aid. Calder, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Broome, 
SECONDED by Aid. Calder, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in 
the Chair. 

- CARRIED 

MOVED by Aid. Broome, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Broome, 
SECONDED by Aid. Calder, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Broome, 
SECONDED by Aid. Calder, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED 

(The By-law received three readings) 

(Alderman Adams refrained from voting, not having attended 
the Public Hearing involved) 

2. BY-LAW TO AMEND BY-LAW No. 4450, 
BEING A ZONING BY-LAW 

(N/E corner 58th Avenue and Kerr Street to 
permit personal care home) 


MOVED by Aid. Broome, 
SECONDED by Aid. Calder, 

THAT leave be given to introduce a By-law to amend By-law No. 
4450, being a Zoning By-law, and the By-law be read a first time. 

- CARRIED 

MOVED by Aid. Broome, 
SECONDED by Aid. Calder, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Broome, 
SECONDED by Aid. Calder, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in the 
Chair. 

- CARRIED 
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BY-LAWS (cont'd ) 

By-law to amend By-law No. 4450 
being a Zoning By-law (cont'd) 

MOVED by Aid, Broome, 

THAT the Committee of the Whole rise and report, 

- CARRIED 

The Committee then rose and reported the By-law complete, 

MOVED by Aid, Broome, 
SECONDED by Aid, Calder, 

THAT the report of the Committee of the Whole be adopted, 

- CARRIED 

MOVED by Aid, Broome, 
SECONDED by Aid. Calder, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED 

(The By-law received three readings) 

(Alderman Adams refrained from voting, not having 
attended the Public Hearing invoLved) 

MOTIONS 

1. Closing and Stopping up Portion of Road 

(7th Avenue between Guleph and St. George ) 

MOVED by Aid, Rankin, 
SECONDED by Aid. Sweeney, 
THAT WHEREAS 

1. The City of Vancouver is the Owner of all the streets 
and lanes lying within the limits of the City of 
Vancouver ; 

2. The portion of road (7th Avenue) dedicated by the 
deposit of Plan 185 lying between Blocks 102 and 
105, District Lot 264A, is surplus to the City's 
highway requirements; 

3. The Board of School Trustees owns all the properties 
on both sides of this portion of highway; 

4. To cissemble the school site it is necessary to con- 
solidate the School Boards' lands together with the 
inteirvening road; 

THEREFORE BE IT RESOLVED that all that portion of road dedicated 
by the deposit of Plan 185 lying between the production northerly 
of the easterly and westerly limits of Block 105, Explanatory 
Plan 10374, District Lot 264A, Group 1, New Westminster District, 
Plans 336 and 1771; the same as shown outlined red on plan prepared 
by A. Burhoe, B.C.L.S., dated August 3, 1971, and marginally 
numbered LF 5771, a print of which is hereunto annexed, be closed, 
stopped up and conveyed to the Board of School Trustees of School 
District No. 39 (Vancouver), and 

BE IT FURTHER RESOLVED that the said closed road be consolidated 
with the abutting lands to form one parcel. 


- CARRIED 
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MOT I ONS (cont'd ) 
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2. Relief of Special Annual Assessment (S/E Marine 
Drive from Elliott Street to Hartley Street) 


MOVED by Aid. Rankin, 
SECONDED by Aid. Sweeney, 

THAT WHEREAS the construction of street lighting on both 
sides of South East Marine Drive from Elliott Street to Hartley 
Street (hereinafter called "the said project") was recommended 
by the Board of Administration on August 16, 1968, and approved 
by Council on August 20, 19 68; 


AND WHEREAS the said project was advanced as a local 
improvement on the initiative principle to a Court of Revision 
on October 3, 19 68, and was defeated; 

AND WHEREAS on March 18, 1969, Council, by resolution 
passed by two-thirds of all its members, declared that it was 
necessary in the public interest to construct street lighting on 
the said portion of South East Marine Drive and undertook the 
same, subject to relief being given under Section 67 of the Local 
Improvement Procedure By-law to the privately owned real property 
zoned Comprehensive Development (CD-I) under the Zoning and 
Development By-law abutting the said project which is vacant or 
used for residential purposes, until an industrial development 
is approved or such real property is acquired by the City; 

AND WHEREAS it has been determined that the following 
real property is entitled to such relief and the special annual 
assessments for the said project to be imposed on such real 
property for a period of ten years if it is used for industrial 
purposes are the amounts set forth opposite the same:- 


Description of Real Property 
Lot Sub. Blk. 


D.L. 


Annual Special 
Assessments for 
Industrial 
Purposes 


A IN. Pt. 65 258 & 329 $109.90 

1 Ex. S. 20 ft. 

& Ex. Pel. A - N. Pt. 65 258 & 329 46.97 

Pt. of W 1/2 
66 lying N. 

of Kent Avenue 258 & 329 83.43 

B - 67 258 & 329 243.92 

A - 69 258 & 329 52.21 

69 Ex. W 1 Acre 

& Ex. R of W & 

Ptn. lying 

South thereof 258 & 329 63.06 


AND WHEREAS it is deemed advisable that a resolution be 
passed annually by the Council giving the relief hereinafter 
granted to such of the said real property as qualifies therefor. 


BE IT THEREFORE RESOLVED that for the foregoing reasons 
the Council, by not less than two-thirds of all of its members, 
hereby deems and declares that the said real property would be 
unjustly affected by the imposition of a special annual assess- 
ment for the said project as if it were used for industrial pur- 
poses and that the special annual assessment for the said project 
be imposed on the said real property for the year 1972 as if it 
were used for residential purposes, that is to say:- 


cont 'd . . . . 
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Relief of Special Annual Assessment 
(S/E Marine Drive from Elliott Street 
to Hartley Street) continued : 
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Description of Real Property 
Lot Sub . Blk . 


1 Ex. S 20 ft. 
& Ex. Pel, A 


B. 

A 


N. Pt. 65 

N. Pt. 65 

Pt. of W 1/2 
66 lying N. 
of Kent Avenue 
67 
69 

69 Ex. W. 1 Acre 
& Ex. R of W & 
Ptn. lying 
South thereof 


D.L. 

258 & 329 
258 & 329 


258 & 329 
258 & 329 
258 & 329 


258 & 329 


Annual Special 
Assessments for 
Residential 
Purposes 


$ 51.29 
21.92 


38.93 
113.83 
24.37 


29.43 


The Collector of Taxes is hereby directed to enter in 
the tax roll against the said real property the amount of the 
reduced special assessment for the year 1972 only. The difference 
in the special annual assessment that would have been imposed on 
the said real property if it was used for industrial purposes and 
the special annual assessment to be imposed pursuant to this 
resolution shall be provided out of the general funds of the City. 

- CARRIED BY THE 
REQUIRED MAJORITY 

3. Relief of Special Annual Assessment (Cordova 
Street from Hawks Avenue to Campbell Avenue) 

MOVED by Aid. Rankin, 
SECONDED by Aid. Sweeney, 

THAT WHEREAS the construction of pavement, curbs and 
gutters (hereinafter called "the said project") on Cordova Street 
from Hawks Avenue to Campbell Avenue was recommended by the Board 
of Administration on May. 22, 1970, and approved by Council on 
May 26, 1970; 

AND WHEREAS the said project was advanced as a local 
improvement on the initiative principle to a Court of Revision 
on July 14, 1970; 


AND WHEREAS on July 14, 1970, Council deemed that the 
said project would specially benefit the real property abutting 
the said project and undertook the same subject to the assessable 
properties being given relief because of the existence of the 
curb and gutter; 


AND WHEREAS Council may grant such relief pursuant 
to the powers contained in Section 67 of the Local Improvement 
Procedure By-law; 
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MOTIONS (cont'd) 

Relief of Special Annual Assessment (Cordova 
Street from Hawks Avenue to Campbell Avenue) 
(cont 'd) . . 


BE IT THEREFORE RESOLVED that for the foregoing reasons 
the Council, by not less than two-thirds of all of its members/ 
hereby deems and declares that the assessable properties herein- 
after more particularly described, would be unjustly affected by 
being specially assessed for the curb and gutter fronting on 
those properties and that the special annual assessment be 
reduced as follows: 


Description 

of Real 

Property 

From 

To 




Pavement , 





Curbs and 

Pavement 

Lot 

Block 

District Lot 

Gutters 

Only 

C 

50 

181 

$213.74 

$125.19 

A 

61 

181 

129.64 

75.93 

7 

61 

181 

28.81 

16.87 

B 

61 

181 

86.43 

50.62 

11 & 12 

61 

181 

5-7.62 

33.75 

13 

61 

181 

28. 81 

16.87 

14 

61 

181 

28. 81 

16.87 

15 

61 

181 

28. 81 

16.87 

16 - 20 

61 

181 

144.04 

84.37 


such reduced special assessments to be paid annually for a 
period of fifteen years; and the Collector of Taxes is hereby 
directed to enter on the tax roll against each of the said lots 
hereinbefore described the amount of the reduced special assess- 
ment, commencing in the year 1972. 

- CARRIED BY THE 
REQUIRED MAJORITY 

4, Relief of Special Annual Assessment (S/E Marine 
Drive from £)uff Street to Elliott Street) 


MOVED by Aid. Rankin, 
SECONDED by Aid, Sweeney, 

THAT WHEREAS the construction of street lighting on both 
sides of South East Marine Drive from Duff Street to Elliott 
Street (hereinafter called "the said project") was recommended by 
the Board of Administration on July 22, 1966, and approved by 
Council on July 28, 1966; 

AND WHEREAS the said project was advanced as a local 
improvement on the initiative principle to a Court of Revision on 
September 12, 19 66; 

AND WHEREAS on September 12, 19 66, Council deemed that 
the said project would specially benefit the real property abut- 
ting the said project and undertook the said project; 

AND WHEREAS on February 27, 1970, it was recommended by 
the Board of Administration that relief be given under Section 67 
of the Local Improvement Procedure By-law to the real property 
zoned Comprehensive Development (CD-I) under the Zoning and 
Development By-law abutting the said project which is vacant or 
being used for residential purposes until either an industrial 
development or such real property is acquired by the City, such 
recommendation having been approved by Council on March 3, 1970; 


cont 'd . 
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MOTIONS (cont'd) 

Relief of Special Annual Assessment (S/E Marine 

Drive from Duff Street to Elliott Street) 

(cont 'd) 

AND WHEREAS it has been determined that the following 
real property is entitled to such relief and the special annual 
assessments for the said project to be imposed on such real 
property for a period of ten years if it is used for industrial 
purposes are the amounts set forth opposite the same:- 


Annual Special 
Assessments for 


Description of 

Real 

Property 




Industrial Pur 

Lot 

Sub. 

Blk. 

D.L 

• 



2 


38 

258 

& 

329 

$18 .42 

4 


38 

258 

& 

329 

18.41 

1 


39-41 

258 

& 

329 

18.42 

2 


39-41 

258 

& 

329 

18.42 

3 


39-41 

258 

& 

329 

18.42 

4 


39-41 

258 

& 

329 

18.41 

7 Amd. 


42-44 

258 

& 

329 

56.96 

1 

1 

70 

258 

& 

329 

32 .35 

2 Ex. R of W 

1 

70 

258 

& 

329 

99.91 

1 

3 

70 

258 

& 

329 

32.35 


AND WHEREAS it is deemed advisable that a resolution be 
passed annually by the Council giving the relief hereinafter 
granted to such of the said real property as qualifies therefor. 

BE IT THEREFORE RESOLVED that for the foregoing reasons 
the Council, by not less than two-thirds of all of its members, 
hereby deems and declares that the said real property would be 
unjustly affected by the imposition of a special annual assess- 
ment for the said project as if it were used for industrial pur- 
poses and that the special annual assessment for the said project 
be imposed on the said real property for the year 1972 as if it 
were used for residential purposes, that is to say:- 


Description of Real Property 


Annual Special 
Assessments for 
Residential Purposes 


Lot 


Sub. 


Blk. 


D.L. 


2 


' 38 

258 

Sc 

329 

$ 7.75 

4 


38 

258 

& 

329 

7.75 

1 


39-41 

258 

& 

329 

7.75 

2 


39-41 

258 

& 

329 

7.75 

3 


39-41 

258 

& 

329 

7.75 

4 


39-41 

258 

& 

329 

7.75 

7 Amd. 


42-44 

258 

& 

329 

23.98 

1 

1 

70 

258 

& 

329 

13.62 

2 ex. R of W 

1 

70 

258 

& 

329 

42.07 

1 

3 

70 

258 

& 

329 

13.62 


The Collector of Taxes is hereby directed to enter in 
the tax roll against the said real property the amount of the 
reduced special assessment for the year 1972 only. The difference 
in the special annual assessment that would have been imposed on 
the said real property if it was used for industrial purposes and 
the special annual assessment to be imposed pursuant to this 
resolution shall be provided out of the general funds of the City. 


- CARRIED BY THE 
REQUIRED MAJORITY 


Regular Council, March 7, 1972 

MOTIONS (cont 'd) 

5. Acquisition: Block bounded by Georgia Street 
on the North, Denman Street on the East 


The Council agreed to defer a motion on this subject, Notice 
of which was given at the meeting on February 22, 1972, to the 
next meeting in view of the absence of Alderman Wilson. 


Presentations : 
Royal Life Saving Society 

At this point, on behalf of the Royal Life Saving Society 
and with the assistance of the President of the Society, His 
Worship the Mayor made presentations as follows for valour shown 
in the field of life saving: 

Mr. Donald Bell-Irving - "Certificate of Recognition" 

(in the absence of Mr. Donald Bell-Irving, the award 
was received by his father) 

Mr. Geoffrey Stancome - "Certificate of Recognition" 

Mrs. Peggy Brinker - "The M.G. Griffiths Award" 


Following the presentation ceremony, the Council observed a 
short recess and reconvened in the Council Chamber at approxi- 
mately 4:00 P.M. with the same members present. 


MOTIONS (cont'd ) 

6. Lease between Canadian Pacific Railway 
and B.C. Hydro Railway 


MOVED by Aid. Hardwick, 
SECONDED by Aid. Broome, 

THAT WHEREAS City Council will be considering overall guide- 
lines for development of False Creek as well as development plans 
for the lands west of Cambie Bridge (including City and Marathon 
Realty lands) this spring; 

THEREFORE BE IT RESOLVED THAT the Canadian Pacific Railway 
be asked not to sign the pending 20-year agreement between 
Canadian Pacific Railway and B.C. Hydro Railway for operating 
rights on the south side of False Creek and Kitsilano Trestle 
until Council committee has had the opportunity of discussing 
development problems and making their views known on the term 
of the operating agreement. 


21 j?/S' 

. 26 
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MOTIONS (cont'd ) 

7. Lease: block bounded by Stanley Park, 
Georgia, Gilford Streets and Waterfront 
(Four Seasons) 


MOVED by Aid. Phillips, 
SECONDED by Aid. Sweeney, 

THAT WHEREAS the block bounded by Stanley Park, Georgia, 
Gilford Street and the waterfront became built up last summer 
with shacks and tents in a manner which was really unattractive 
to citizens and visitors to Stanley Park; 

AND WHEREAS it was difficult for the City of Vancouver to 
control the activity on this property since it was leased to a 
private company; 

AND WHEREAS it would be desirable to create an open space 
at this site where the citizens could enjoy the waterfront and 
where a more attractive entrance to Stanley Park could be created; 

AND WHEREAS it appears that there will be no construction on 
this property in the next few months; 

THEREFORE BE IT RESOLVED that the City of Vancouver attempt 
to lease this property for one dollar for the forthcoming year 
from the present lessees with a view to using the property as a 
public open space; 

AND FURTHER THAT the Board of Administration, in carrying 
out this Council resolution, arrange for appropriate cancellation 
clause with notice, such as one month, in the event that some 
development is started on the property. 

(Notice) 

Notice was called and recognized by the Chair. 

8 . Third Crossing Hearing 

MOVED by Aid. Rankin, 

THAT WHEREAS Eric Hamber School is an unsatisfactory place 
for a public hearing on the question of the Third Crossing 
because of the size of the auditorium and the parking problem; 

AND WHEREAS there are the following dates available at the 
Queen Elizabeth Theatre - March 21st, 22nd, 23rd, and 24th; 

AND WHEREAS March 22nd is the date of the hearing in North 
Vancouver ; 

THEREFORE BE IT RESOLVED THAT City Council hold the public 
hearing on the Third Crossing on Tuesday, March 21st and Thursday, 
March 23rd in the Queen Elizabeth Theatre; 

FURTHER BE IT RESOLVED THAT the five minutes allowed for 
private individuals be extended to twenty minutes for those 
professional organizations with substantial briefs. 


- LOST 
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ENQUIRIES AND OTHER MATTERS 

Alderman Bird - referred to the proposed extension of 

McLean Park Extension McLean Park by the Park Board and 

suggested that if the Strathcona 
Property Owners and Tenants Association 
do not wish to have the park enlarged, 
no further action need be taken. 

The matter was spoken to by Commissioner 
Sutton Brown. 


Alderman Sweeney - referred to newspaper report that the 

New Federal Building: Federal Government does not intend to 

Hamilton Street commence the new Federal Building on 

Hamilton Street this year, although it 
was the City's understanding the con- 
struction was expected to begin this 
Summer. It is requested His Worship 
look into the matter. 

His Worship agreed to communicate with 
the Federal authorities. 


Alderman Hardwick - enquired if there is provision this 

Additional Garbage Pickup year for additional garbage pickup and 

what the dates are. 

It was agreed the City Clerk would 
report to Council on the matter. 


His Worship the Mayor - advised that containers on one of the 
Containers: P.N.E. P.N.E. parking lots, referred to by a 

Grounds Council member at a previous meeting, 

were placed there in view of the dock 
strike. However, these containers are 
now being removed. 


NOTICE OF MOTION 

The following Notices of Motion were submitted and recognized 
by the Chair. 

1. International Meeting: 

United States and Peoples' Republ ic of China 

MOVED by Aid. Wilson, 

THAT WHEREAS it is reported that the President of the United 
States of America and the President of the Peoples ' Republic of 
China may meet again, but in some location outside of their own 
respective countries; 

AND WHEREAS it is understood the Government of Canada, through 
the Honourable Mitchell Sharp, Minister of External Affairs, has 
proposed that such meeting be held in Canada, in Ottawa; 

AND WHEREAS all three countries border on the Pacific Ocean; 

AND WHEREAS Vancouver is centrally located between Washington, 
U.S.A. and Peking, China; 

THEREFORE BE IT RESOLVED THAT His Worship the Mayor be requested 
to extend to the President of the United States of America and to 
the President of the Peoples' Republic of China, an invitation, 
through the Secretary of State in Ottawa, to hold a future meeting 
in the City of Vancouver, British Columbia. 

(Notice) 
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NOTICES OF MOTION (cont'd ) 

2. Fishermen's Wharf Development 
(Piers foot of Carrall Street) 

MOVED by Aid. Phillips, 

THAT WHEREAS the two piers at the foot of Carrall Street are 
scheduled to be demolished in the near future; 

AND WHEREAS that area would be particularly suitable for a 
fishermen's wharf type of development because of its accessibility 
to the downtown area and to Gastown-Chinatown ; 

AND WHEREAS the present use is yielding the City a negligible 
tax revenue while a fishermen's wharf development would greatly 
enhance values to the City; 

AND WHEREAS this property is owned by the Federal Government 
and would continue to be owned by the Federal Government if it 
were developed as a fishermen's wharf; 

THEREFORE BE IT RESOLVED that Council ask the National 
Harbours Board to hold off demolition of the two piers at the 
foot of Carrall Street and request a meeting between Mr. Rathie 
and other appropriate port officials and a special sub-committee 
of Council to consider the conversion of these piers to a 
fishermen's wharf type of operation. 

(Notice) 

3 . Matters referred to Standing Committees 

MOVED by Aid. Broome, 

THAT WHEREAS by virtue of Clause 66 of the Procedure By-law, 

Committees of Council are required to report on any and every 
matter referred to them by Council; 

AND WHEREAS it is desirable that Committees should deal only 
with matters specifically referred to them by Council; 

THEREFORE BE IT RESOLVED THAT the Procedure By-law be amended 
to provide that Standing Committees shall consider only those 
matters which have first been specifically referred to them by 
Council . 

(The section which this motion purports to 'tighten up' 
is 66 - "The Committee shall consider and report 
respectively on any and every matter referred to it 
by Council, the Chairman signing any report and raising 
the matter before Council".) 

(Notice) 

4 . Social Assistance Act Amendment 

MOVED by Aid. Rankin, 

THAT WHEREAS there is an Act to amend the Social Assistance 
Act presently before the Legislature; 

AND WHEREAS this Act has far-reaching implications as far 
as the City of Vancouver is concerned; 

AND WHEREAS the operative section is Section 3: 


cont 'd , 
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NOTICE OF MOTION (cont'd) 
Social Assistance Act Amendment (cont'd ) 

Re-enacts 2. Section 3 is repealed and the following is substituted: 
a. 3. 

3. (1) Subject to this Act and the regulations, the Minister may grant, 
out of moneys appropriated for that purpose by the Legislature, social 
assistance in such amounts as, in his absolute discretion, he considers 
advisable, to assist, in whole or in part, individuals, whether adult or minor, 
or families, who arc unable to provide for themselves. 

(2) In accordance with the regulations, the Minister may, in his absolute 
discretion, 

(a) determine the eligibility of persons for social assistance; 

(b) fix the rate or amount of social assistance for those persons; and 

(c) discontinue, reduce, or increase the rate or amount of social 
assistance 

either on the basis of criteria that may be applied generally to certain persons 
or classes of persons, or to individual persons; and for that purpose may 

(d) establish general qualifications and requirements in respect of 
entitlement to a grant; 

(c) fix general rates, categories of rates, and amounts payable In 

respect of grants under this Act; and 
(f) delegate to any person such of his powers and duties, to be 

exercised under his direction, as he may consider necessary to 

carry out the provisions of the Act and regulations. 

THEREFORE BE IT RESOLVED THAT this Council oppose said 
amendment of Section 3 by reason of the absolute discretion vested 
in the Minister of Rehabilitation and Social Improvement. 

(Notice) 


The Council adjourned at approximately 4:10 P.M. 

*** 
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The foregoing are Minutes of the Regular Council meeting of 
March 7, 1972, adopted on March 14, 1972. 



OTTY CLERK 
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March 3rd, 1972 
The following Is a report of the Board of Administration: - 

WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 


RECOMMENDATIONS ; 

1. Closing Portion of Georgia Street 
East of Main Street 

"The north l6.5 feet of Lot Al, Block 20, D.L. I96, Plan I8A was 
established for street many years ago when there was thought of widening 
Georgia Street east of Main Street to 99 feet In width. Georgia Street at 
this location Is to remain 66 feet In width. This established portion of 
road Is surplus to the City' s highway requirements and the abutting owner 
has made application to acquire It. 

I RECOMMEND that the north l6.5 feet of Lot Al, Block 20, D.L. I96, 
Plan l8Af established for highway, be closed, stopped up and conveyed to the 
abutting owner subject to the following conditions :- 

(a) The value of the closed portion of highway to be $1,300.00 In 
accordance with the recommendation of the Supervisor of 
Property and Insurance. 

(b) The closed road to be added to the balance of Lot Al." 
Your Board RECOMMENDS that the foregoing be approved. 


2. Closing Waterloo Street Between Ath. and 

$th Avenues and the Board of Parks and 
Public Recreation 


"An application has been received from the Board of Parks and Public 
Recreation to close Waterloo Street between Ath and 5th Avenues. 

McBrlde Park Is east and west of Waterloo Street at this location. 
The Park Board states that the purpose of the request to close the street 
Is to use It for the development of an adventure playground. 

I RECOMMEND that Waterloo Street from the southerly limit of 
Ath Avenue to the northerly limit of 5th Avenue be closed and stopped up 
and placed In the care. Custody and management of the Board of Parks and 
Public Recreation for as long as required for park purposes subject to the 
following conditions :- 

(a) A right-of-way to be reserved over the whole of the closed 
street for the maintenance, construction, and re-construction 
of utility services. 

(b) The Park Board to bear the costs of closing the street entrances 
at Ath and 5th Avenues to the City Engineer's satisfaction. 

(c) A pedestrian access through the closed street to be maintained by 
the Park Board (including provision of street lighting). 

(d) Improvements to the closed street to be to a design approved by 
the City Engineer." 


Your Board RECOMMENDS that the foregoing be approved. 
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3^ Lane Improvement - L/E St. George Street from Dead-End South 

of S.E. Marine Drive to Kent Avenue North and L/N of Kent 
Avenue North from St. George Street to L/E St. George Street 

" This lane is presently open from Marine Drive to approximately 
4.00' south, and serves industrial property fronting on St. George Street. 

Pending industrial development of presently vacant property 
adjoining this unopened portion of lane makes it necessary to extend the 
lane. It is proposed to fill the drainage ditch, and to install standard 
storm drainage; to grade and gravel the lane surface through to Kent Avenue, 
north; and also to grade and gravel the lane north of Kent Avenue between 
this lane and St. George Street at the same time. 

I RECOMMEND that the above lane improvement be undertaken. 
The estimated cost is $7,750.00, and funds are available in the 1971 
Capital Budget Account No. 147/7914, 'Grading Unallocated'." 

Your Board RECOMMENDS that the foregoing be approved. 


INFORMATION: 


4.. Pacific Metals Limited - Phasing Out Operation at 
24-7 East 1st Avenue 

"On November 5th, 1968, City Covoicil refused the requests of 
Pacific Metals Limited and Davis Trading and Supply Company to lease a 
portion of the boulevard in the 200 Block East 1st Avenue. 

On November 6th, I968, Mr. Leon Lotzkar of Pacific Metals Limited 

wrote to the City Council stating that his Company had recently acquired 
property elsewhere in the City for the purpose of relocating its operation, 
but would require at least nine months in order to erect warehousing facil- 
ities. Mr. Lotzkar requested permission of the City to continue operating 
from his existing plant, and to use the boulevard in the same manner as he 
had heretofore, and during this period, he would phase out his operation. 

On December 17th, I968, City Council adopted the City Engineer's 
recommendation that Pacific Metals Limited be permitted to use only the 
sections of the boulevards abutting entqwices to its storage areas for the 
purpose of receiving or shipping materials, and only for the time required 
to load or unload the carriers and that the use of this boulevard be reviewed 
in one year's time for report to Council. 

On May l8th, 1971, City Council received the Board of Administration 
report dated May 14th, 1971, reviewing the reasons for the numerous delays and 
the requests for extension, and moved that permission to load and unload on the 
boulevard abutting 247 East 1st Avenue be extended for a period of nine months 
only, and that there would be no renewal of this definite period. 

The nine-month period expired on February l8th, 1972. 

The new building at 836O Ontario Street is completed and the 
activities of Pacific Metals Limited has been transferred to the new site, 
but the removal of scrap metal from 247 East 1st Avenue is still in progress. 
It is expected that the removal operation will be completed within a few days. 
Engineering personnel are in regular contact with the operation with a view to 
assuring that the boulevard is left inr an acceptable condition at the end of 
the removal operation. 

It has been reported that the site at 24-7 East 1st Avenue will be 
occupied by a local equipment company." 

Your Board submits the foregoing for the INFORMATION of Council. 
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RE COMMENDATIONS ; 

' 5. Lease of 55th Avenue, Carnarvon 

Macdonald Streets 


"The Southlands Riding and Polo Club Limited have leased 55th Avenue 
between Carnarvon Street and Macdonald Street for the past five years. The 
lease has expired and the Club has requested a renewal. 

I RECOMMEND that the closed portion of 55th Avenue between Carnarvon 
Street and Macdonald Street to leased to Southlainds Riding and Polo Club 
Limited for a further five-year period, subject to the same conditions as 
contained in the previous lease." 

Your Board RECOMMENDS that the foregoing be approved. 


6. Improvements to Sewage Pumping Station and 

Inlet Sewer at Skeena and Comett Streets 


"The existing sewage pumping station at Skeena and Comett Streets 
was constructed in 1953. Since that time, the load on this station has 
increased substantially. It is therefore necessary to install an additional 
pump and to upgrade the piping and electrical controls in order to handle 
these increased flows. 

The estimated cost of this work is $15,000. 

I RECOMMEND that $15,000 be appropriated from Account Code 117/7905, 
'Provision for Pollution Control.'" 


Your Board RECOMMENDS that the foregoing be approved. 

7. Flat Rates for Property Owners^ Share of Completed 
Local Improvement Pro.iects 

"Clause 5IB of the Local Improvement Procedures By-Law provides that, 
by resolution. Council may establish a flat rate per foot frontage with respect 
to any two or more projects of a like nature, based on the average cost per foot 
frontage of such projects as estimated by Coimcil. 

The flat rates shown in the following table are derived from the actual 
cost of the work, together with an allowance for interest over the period of 
construction and other general charges. These rates for the property owners' 
share of the projects, which were completed during 1971, have been developed in 
accordsince with the provisions of the Vancouver Charter and the Local Improvement 
Procedure By-Law. 

Flat Rates for Property Owners' Share of Local Improvements Completed in 1971 
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Projects as identified on the Flat Rates per foot to be applied 

Assessment Commissioner's Schedules to the Assessable Property in the 

Projects 


P.O. CONCRETE SIDEWALKS 5' WIDE EXCEPT AS NOTED 

Court of RevisiCH Schedule No : Item Ho . 

June 18/70 39A 5.82 

July U/70 395 5 5.82 

Nov. 19/70 399 10,11,12 5.82 

Nov. 19/70 AOO 68,69,70,71,72 5.82 

Mar. 11/71 AO3 2,3 5.82 

July 29/71 A07 1,2,^,6,7,8,10,11, 

12, 5.82 

3 5.30 4 'Wide 

RECOMMENDED that the table of flat rates shown above be approved." 

Your Board RECOMMENDS that the foregoing be approved. 
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8. Replacement of Water Mains - 1971 Capital Budget 

"The following water main replacement are required prior to paving: 
WATER MAIN PROJECT 113 
Avenue or Lane From To 

3rd Avenue Colimbia Street Main Street 

L/E Dunbar Street 17th Avenue 19th Avenue 

The estimated cost of Project 113 is $4.0,000. 

I RECOMMEND that water mains be installed on the above mentioned 
streets and that $4.0,000 be appropriated for Project 113 from Account No. 
127/7902, 'Short Notice Projects, Unallocated.'" 

Your Board RECOMMENDS that the foregoing be approved. 


9. Request for Closure of 47th Avenue 

Adventure Playground - Maple Grove School 


The Director of Planning and Civic Development and the City- 
Engineer report as follows: 

"On Januai*y 18, 1972, Council considered a request from Mir. 
G.H, Taylor, on behalf of the Maple Grove Adventure Playground Committee, 
that 4.7th Avenue be closed between Laburnm Street and the lane west of 
Cypress Street in order that an adventure playground could be built on 
the school grounds in an ai'ea presently used for parking; the displaced 
parking to be accommodated on the closed portion of the street. 

Council resolved that 'this whole matter be referred to the 
Board of Adtiiinistration for further consideration of the City Engineer and 
Director of Planning and Civic Development and report back with the idea 
in mind of not closing 4-7th Avenue'. 

The matter of providing for the displaced parking without 
closing 47th Avenue has been discussed with School Board officials. They 
feel that they ofinnot justify providing the fencing that would be necessary 
to permit on-strest parking adjacent to the school site, in view of the 
limited parking that would be provided, the expense, and the fact that it 
would cut off the adventure playground from the street. The School Board 
officials advise further that existing parking facilities exceed the City 
By-law provisions and are sufficient for the school requirements. 

Accordingly, a communical-ion has been received from Mr, Taylor, 
indicating that his committee does not wish to pur-sue the matter further at 
this time. His committee is instead asking the School Board to consider an 
arrangement wh.loh provides for tho adventure playground by relocating the 
pni'king on tho school grounds. 

In viow of tho nhovo, it la liECOMMENIJID that no further action 
be taken with i-ospecb to provldinc oii-ntroot for tho parking which would 
be displaced by the propoaod Adventure PlnyRround on 4-7th Avenue," 


Your Board RECOMMENDS the foregoing report of the 
Director of Planning and Civic Development and the City 
Engineer be approved. 
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INFORMATION ; 

10. 'Spring' of Clear Water Flowing 

Into Lane South of 2898 West 49th 
Avenue 

The City Engineer reports as follows: 

"Dr. G. Speakman in a letter dated February 9, 1972 
addressed to His Worship the Mayor and Members of Council, 
advised that what appeared to be an 'open sewer' is rionning 
into the lane from the home of Mr. H. T. Fargey, 2876 West 
49th Avenue. 

This matter has been investigated and it is found 
that the water service to 2876 West 49th Avenue is broken just 
outside the foundation of the house and the water is running 
into the footing drain tile then aroimd the house and thence 
via a pipe into the lane ditch. This drain pipe is believed 
to normally discharge water from the roof downspouts. 

Mr. Fargey was not at home at the time of the inspec- 
tion but Mrs. Fargey has been informed of the problem and 
advised to have the water pipe repaired. 

The problem of the pipe discharging roof water into 
the lane ditch has been referred to the Department of Permits 
and Licenses for further investigation since this water should 
be discharged to a sewer." 

Your Board submits the matter to Council for INFORMATION. 

(Copies of Dr. Speakman 's letter dated February 9, 1972 
are circulated for the information of Council). 


FOR COUNCIL ACTION SEE nQl[%)...IiL 
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SOCIAL SERVICE AND HEALTH MATTERS 


INFORMATION 


1. Opportunities for Youth (1972 ) 

Your Board submits the following report of the Director 
of Social Planning/Community Development: 

"City officials have been advised that the 
Opportunities for Youth Program will be 
resumed in 1972. Its stated purpose is to 
provide jobs for unemployed students. 
Selection of projects are to be based on 
the following five general criteria: 

1. Youth Involvement 

2. Innovation 

3. Community Benefit 

4. Feasibility 

5. Number of jobs created, salaries and 

overall budget of the project. 

Projects must be planned, administered and 
evaluated by the student participants. 
Government departments are not eligible to 
submit projects. Therefore no City staff will be 
directly involved in them. The deadline for 
submission of project and applications for funds 
is March 8. 

More detailed information is available in the 
Department of SP/CD for members of Council who 
are interested." 

Your Board submits the matter to Council for INFORMATION. 
RECOMMENDATION 


2. Welfare & Rehabilitation Department 
Extension of Temporary Positions 

The Director of Welfare and Rehabilitation reports as follows: 

'On February 22, 1972, City Council considered a Board of Administratioi 
report on the above subject, and approved the extension of 69 
temporary positions to March 10, 1972 on the understanding that a 
further report would be presented to City Council on March 7, 197 2. 

On February 21, 1972, the Department implemented in total the 
division of Financial Services and Social Services in accord with the 
resolution of Council dated August 24, 1971. 

The 140 permanent positions approved for the Financial and Admin- 
istrative Services Division are currently filled with 89 permanent 
staff and 51 temporary staff. The 51 temporary staff are a part of 
the 69 temporary staff recently approved by Council. These 51 
people are temporarily occupying permanent clerical positions. Some 
of them will obtain permanent clerical positions and some who do not 
meet the qualifications will be terminated. 

The Acting Director of Personnel Services advises that he expects 
to have all of the clerical positions filled with permanent staff 
within the next 30 days. 


Cont'd. . . 
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Clause #2 Continued 

In accord with Council resolution of August 24, 1971, there are 3 
permanent positions in the Administration function of the Department 
and 87^ in the Social Services Division. All of these positions 
are filled with permanent staff with the exception of 6 Social Worker I 
positions which were posted one week ago, and shortly will be filled 
permanently from the 11 temporary Social Worker I's currently on 
staff. There are therefore 18 temporary surplus staff consisting 
of: 6 Social Worker I's, 1 Social Worker IIA, and 11 Social Service 
Assistants I, when permanent postings have been completed. 

A. Current Positions 

Notices to terminate the services of 23 temporary staff (1 has 
resigned) have been issued effective March 31, 1972. The following 
opportunities are now available within the Department to them: 

(i) 6 - Permanent Social Worker I positions within the authorized 
permanent complement. 

(ii) 2 - Temporary Social Service Assistant lA's for a maximum 
period of 6 months for the review of Social Allowance 
recipients relative to the Wives and Children's Maintenance 
Act. (Approved by Council 22/2/72) 

(iii) Local Initiative Project 

We currently have an approved Local Initiative Project which 
calls for hiring 10 Social Workers and 4 Clerical staff, 
for a period ending May 31, 1972. The purpose of this 
project is to review our total load of single employable 
persons to ascertain suitability for referral to employment 
or training for employment. It is conceivable that some 
of the staff terminated will apply for a position in the 
Local Initiative Project. 

B. Requested New Permanent and Temporary Positions 

Fraud Investigation - 2 new permanent positions. There has 
been an unprecedented increase in the number of alleged fraud 
cases and there is a need for immediate establishment of 2 
permanent Social Service Assistance positions. This matter has 
been discussed with the Deputy Minister of the Department of 
Rehabilitation and Social Improvement, who has given verbal 
agreement to Provincial Cost Sharing. This will accommodate 
another 2 people . 

Staff Training - To effectively implement the new Financial Aid 
System, it is necessary to provide an "in house" training period 
for all permanent Social Service Assistants. 

To facilitate this "in house" training it is necessary to establish 
six temporary Social Service Assistant positions (one for each 
District Office) for a maximum of three months, subject to review 
prior to expiration. 

C. Estimate of Costs (1971 Rates) 

1972 Annually 

(a) Fraud Investigation 


2 Social Service Assistants @ 


$616 per month 

$11,088 


$14,784 

Fringe Benefits 12*5% 

1,461 


1,848 


$12,549 


$16,632 

Auto Allowance approximately 




$75 per month 

1, 350 


1,800 


$13,899 


$18,432 

C.A.P. 50% $6,949 


$9,216 


Province 25% 3,475 

10,424 

4,608 


Net Cost to City 

$ 3,475 


$ 4,608 
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Clause #2 Continued 


(b) Staff Training - 3 Months 

6 Temporary Social Service Assistants 

@ $616 per month $11,088 

Fringe Benefits 10% 1, 108 

$12,196 

C.A.P. 50% 6,098 

Net Cost to City $ 6,098 


(c) Extension of 18 Temporary 
Positions - March 1 - 31/72 

6 Social Worker I (mid range) $673 $ 4,038 

I Social Worker IIA (actual) 883 883 

II Social Service Assistants 

I (mid range) 616 6, 776 

$11,697 

Fringe Benefits 10% 1, 170 

$12,867 

C.A.P. 50% 6,433 
Net Cost to City $ 6,434 

TOTAL 1972 $ 16,007 


NOTE : 

(i) Application will be made for 25% cost sharing by the Province, 
re Items (b) and (c) . 

(ii) In addition. Council might note that negotiations are m 

progress with the Provincial Government as to the cost sharing 
arrangement which might apply to the permanent establishment. 

D. Summary of Recommendations 

As Director of Welfare and Rehabilitation I recommend that: 


(1) Authority to retain the services of employees in the 
following temporary positions to March 31, 1972, be 
granted: 

6 Social Workers I 
1 Social Worker IIA 
11 Social Service Assistants I 

18 

(2) The necessary funds for 1972 estimated at $16,007 be 
approved in advance of the budget. 

(3) The following positions be established effective when 
filled: 

2 Permanent Social Service Assistants 
6 Temporary Social Service Assistants 

(4) The Board of Administration be authorized to approve 
classification of the two permanent and six temporary 
positions in accordance with Council resolution of 
July 22, 1969. 

(5) The incumbents of the two requested permanent positions 
be granted auto allowance on a regular basis. 


NOTE: This report has been discussed with the Acting Business 
Manager of the Municipal and Regional Employees Union, 
and he concurs and has agreed to waive the normal review 
period. ' 

Your Board RECOMMEND that Council approve the foregoing recommendations 
of the Director of Welfare and Rehabilitation. 

FOR COUNCIL ACTION SEE PAGE(S) LK..^ 
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HARBOURS AND PARKS MATTERS 


INFORMATION 


1. Development of Camosun Joint School and 

Parks Site (Queen Elizabeth Elementary School) 
Block 144, PL 140 

The Director of Planning & Civic Development reports as follows: 
" BACKGROUND 

The subject land consists of some 16 acres bounded by 16th 
Avenue, Camosun Street, 18th Avenue and Discovery Street. The 
property Is leased by the Provincial Government to the City by 
Indenture of Lease dated April 1, 1938 for a term of 99 years. 

The rental is $100.00 per year and has always been a school 
charge . 

The lease, as originally granted, v/as for school purposes only, 
but in Novcn±)er 1946, and at the request of the City, the Minister 
of Lands extended the use to include park purposes and the lease 
was suitably amended. 

SCHOOL AND PARK SITE 

A dividing line appears in the City Book of Maps which probably is 
intended to show the division of anproximately 4.3 acres occupied 
by the Queon Elizabeth Elementary School on the east side of the 
parcel from that of the remaining 12.03 acres of parksite. It is 
understood that this dividinn line was mutually agreed to in 
February 19 48 by the School Board and Board of Parks and Public 
Recreation. It has not been formally registered as the whole 16 
acres (Block 144) remains unsubdivided as one parcel. 

PRESENT PROPOSAL 

The School Board now pi-oposes to develop, as a Local Initiatives 
Project, a nev? track and field facility on the remaining 12.03 
acre parksite. This facility will be used by Lord Byng High School 
and Queen Elizabeth Elementary School. The proposal is basically 
the same as that proposed in 1965 and deferred for lack of funds. 
The School Board now has received a Federal Winter Employment Grant 
of $74,999 to help with their total estimated cost of $223,904 for 
the development of playing fields and surrounding running track. 

PARK BOARD RESOLUTION 

On February 7, 19 72 the Board of Parks and Public Recreation con- 
sidered this matter and resolved as follows: 

•THAT the School Board bo advised the Park Board is 
pleased to learn of the proposed School Board 
development of; Camosun Park and express the Board's 
hope that the joint school and park site facilities 
will be made available to the public when not needed 

for school purposes, and advise the School Board that 
the Par): Board v;ould be willing to cooperate to supply 
trees and advise on placement of sports facilities and 
landscaping. ' " 

Your Board submits the report of the Director of Planning & Civic 
Development for the INFORMATION of Council. 
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CONSIDERATION 


2 . Capilano Stadium 


On November 23, 1971 Council adopted the recommendations 
of the Standing Committee on General Purposes which dealt with: 

(i) the use of Capilano Stadium 

(ii) improvements to the boulevard on the Ontario 
Street side of Capilano Stadium, and 

(iii) the improvement to Melrose Avenue. 

The Board of Administration was to consult with the Park 
Board on these matters and to report back, on the source of funds. 

Use of Capilano Stadium 

Capilano Stadium was to be turned over to the care and 
management of the Park Board and operated on the following financial 
basis : 

first year - $13,000 capital improvements 

15,000 painting and clean-up 
33,000 operating and maintenance 
$61.000 

second year - $13,000 capital improvements 

- 33,000 operating and maintenance 
$46,000 

third year - $46,000 same as second year 

fourth year - $33,000 operating and maintenance 

A letter was received by the Park Board from the Vancouver 
Art Gallery stating that the Art Gallery would vacate the stadium as 
at January 1, 1972. 

The original Park Board proposal was to carry-out a paint 
and clean-up program in the first year and to stage about $39,000 of 
capital improvements over the first three years. 

The Park Board proposal has now been revised as follows: 

(a) major capital improvements are to be carried out in the 
first year, rather than over three years, to take 
advantage of cost sharing under the Winter Works Program. 

(b) capital improvements have been expanded to include 
Econstruction of the baseball field, extending the 
present field area to allow for soccer or football, 
installation of complete drainage and irrigation systems, 
replacement of the fence surrounding the playing field 
and all peripheral landscaping on both Ontario and 
Midlothian Streets. The total cost of the revised work 
is estibated at $96,300 in 1972. 

Part of the work, about $37,400, is included in an approved 
Winter Works project, with the City's share of the cost being about 
30% or $11,200. The balance of the cost of capital improvements 
amount to about $58,900 and an additional $2,100 is required for 
maintenance. A summary of these costs is shown below: 
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Total cost of capital Improvements 
Less: Portion Included In approved 
Winter Works project Note 1 

Maintenance of field - 4 months 
Additional funds required 

Note 1 - The City's share of this cost Is about 
$11,200 which was previously approved 
by Council and Is provided for In the 
1972 Revenue Budget. 

Improvements to Boulevard on Ontario Street 

The cost of peripheral landscaping on Ontario and Midlothian 
Streets Is Included In the $96,300 for capital Improvements noted In 
the previous section of this report. The Park Board Superintendent 
feels that the landscaping and stadium Improvements proposed will be 
acceptable to the residents In the area. 

Improvement of Melrose Avenue 

The Park Board suggest that Melrose Avenue be closed. The 
City Engineer will be submitting a report to Council on this matter. 

Source of Funds 

The Comptroller of Accounts advises that If Council approves 
the revised Park Board proposal re capital Improvements to Capllano 
Stadium and landscaping on Ontario Street, the additional $61,000 
required will be provided In the 1972 Revenue Budget for this purpose 
and the $61,000 previously approved by Council as the first year cost 
of capital Improvements, paint and clean-up and operating and maintenance 
of the stadium would be cancelled. 

Your Board submits to Council for CONSIDERATION: 

(a) the revised Park Board proposal to undertake capital 
Improvements to Capllano Stadium at a total cost of 
$96,300, such Improvements to Include peripheral land- 
scaping on Ontario and Midlothian Streets, plus $2,100 for 
field maintenance for four months. 

(b) approval of $61,000 In advance of the 1972 Revenue 
Budget to carry-out the foregoing work. In lieu of 

the $61,000 previously approved for first year Capllano 
Stadium costs as noted In this report. 


RECOMMENDATION 


3. Architects' Agreement for Swimming 
Pool at Lord Byng High School 

The Corporation Counsel reports as follows: 


"In a Board of Administration report dated January 21, 
19 72, it was recommended that an architects' agreement 
be entered into between the City and John H. Hanson and 
Vladimir Plavsic, Associated Architects, for the design 
and supervision of construction of a swimming pool on the 
grounds of the Lord Byng High School. This Board report 
was dealt with by Council on January 25, 19 72, and the 
following resolution was passed: 


$96,300 

37.400 

58,900 
2.100 
$ 61.000 
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•THAT the matter of an architects' agreement, expressed 
in this Clause, be referred back to the Park Board for 
further consideration on the basis that the City Council 
is not prepared to authorize such agreement unless as- 
surance is received that the total cost of the swimming 
pool development, including architects' fees, is within 
the funds appropriated for this purpose.' 

The following is an excerpt from the minutes of the last 
meeting of the Park Board held on Monday, February 7, 1972, 
in reply to Council's resolution: 

•RESOLVED: 

That City Council be assured that the Board wants 
included in the architects ' agreement that the total 
cost of the swimming pool project including architects' 
fees, landscaping, furnishings, etc. must be within the 
$480,000 allocated and if the bids received for the 
project exceed the $425,000 allocated for the contract, 
the architect will be required to produce revised plans 
and specifications and obtain bids within the funds 
available without any additional architects' fees. 

- Carried' 

It is recommended that an architects • agreement be entered 
into between the City and John H. Hanson and Vladimir Plavsic, 
Associated Architects, for the design and supervision of con- 
struction of a swimming pool on the grounds of the Lord Byng 
High School, such agreement to contain the provisions set 
forth in the Park Board resolution of February 7, 1972, the 
architects' fee to be six percent of the cost of the work and 
the form of agreement to be to the satisfaction of the 
Corporation Counsel." 

Your Board RECOMMENDS that the foregoing recommendation of the 
Corporation Counsel be adopted. 


FOR COUNCIL ACTION SEE PAGE(S)../f£:A^ 
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! BUILDING AND PLANNING MATTERS 
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I 

, RECOMMENDATION 

1. Marinas; False c^eek 

The Board of Parks and Public Recreation has submitted the 
following which is an extract from the Minutes of that Board 
dated February 7, 1972: 

"Discussion took place on the need for more pleasure 
craft moorage in False Creek. It was regularly moved 
and seconded, 

'RESOLVED: That City Council be requested to hear a 
Park Board delegation to request use of 
space in False Creek for a marina.'" 

Your Board RECOMMENDS that the communication be received and referred 
to the Special Committee re False Creek matters. 


CONSIDERATION & RECOMMENDATION 

2. Use of Building 14: 
St. Roch Restoration 

The Museums and Planetarium Manager reports as follows: * 

"At its regular meeting on January 11, 1972, City Council discussed 
a resolution placed before it by the Greater Vancouver Civic Museums 
and Planetarium Board concerning a request by the Federal 
Government to have Building 14 retained as a storage and work 
area during the period of the St. Roch restoration. Council 
referred the matter back to the Board of Administration so that 
specific information on the Federal Government's requirements 
could be obtained. 

I have been in touch with Mr. G.J. Bowen, Director of the Technical 
Services Branch of the National Historic Sites Division, who has 
provided the following information. 

The government needs a considerable amount of workshop, receiving, 
and storage space as close as possible to the St. Roch site. 
Building 14 would, in Mr. Bowen ' s opinion, be ideal. He has 
indicated that a location much further away would result in 
extension and delay to the restoration program. At present, 
completion is scheduled for March, 1974. 

They would use the entire main floor of Building 14, some 
20,000 square feet, as follows; the main centre aisle, which 
is 6,600 square feet would be used as a passageway for the 
movement of material and vehicles through the large access 
doors at either end of the building. This would leave just 
over 6,000 square feet on either side of the aisle. These 
adjacent areas would be used for: 

(a) lay-out and mock-up areas for location and positioning 
of fittings. 

(b) work area for refurbishing and refining of equipment. 

(c) receiving and holding area for equipment presently on 
the ship, and new equipment to be brought in from 
outside sources. 

(d) areas for maintenance and use of records and drawings 
of the restoration in progress and for placement of 
materials not immediately required for the restoration. 
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The government would assume all utility costs in the building. 

In summary. Building 14 would be required until at lease March, 
1974, as the main base of operations for the restoration of the 
St. Roch. 

The Vancouver Museums and Planetarium Association have submitted 
the following in connection with the use of the St. Roch 
restoration program in Building 14: 

'We wish to draw your attention to the fact that the 
restoration program of the MV St. Roch, a National 
Historic Site, will require an area of 10,000 sq. ft. 
in which to undertake this work. 

Upon completion of the Archives Building, and transfer 
of the Museum's collections to the Archives storage 
area. Building 14 has been scheduled for demolition - 
sometime after June, 1972. 

We understand that the Parks Board is interested in 
obtaining a date for this demolition in order to 
commence conversion of the area to a Civic park. May 
we emphasize that the space requirements for the 
restoration of the St. Roch, and the location of 
Building 14 make this building the most practical 
location for the work, and we request your favourable 
consideration of this matter. 

It is now urgent that no demolition occur prior to the 
completion date for restoration of this vessel which is 
estimated to be March, 1974.' 

The Board of Parks and Public Recreation at their meeting held 
Monday, January 24, 1972, passed the following in connection 
with this same topic: 

'It was regularly moved and seconded, 

RESOLVED: That the Board of Administration be advised 
the Park Board requests that Building 14 be 
removed at the earlierst possible date, 
certainly no later than the opening of the 
new Archives Building. ^ ^ i » 


Your Board submits the above report of the Manager of the Museums 
and the comments of the Vancouver Museums and Planetarium Association 
and the Board of Parks and Public Recreation for the CONSIDERATION of 
Council . 

In the event Council agrees to the Federal Government using Building 
14 as a storage and work area until March 31, 1974, 

Your Board RECOMMEND that the occupation be covered by an agreement 
satisfactory to the Corporation Counsel whereby the Federal Government 
would assume all maintenance and operating costs of the building from 
the date of occupancy until March 31, 1974; the standard of maintenance 
to be satisfactory to the City of Vancouver. 

On June 10, 1969, Council adopted a Board of Administration recommend- 
ation as follows: 
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"THAT Council authorize the use of Building 14 until further 
expansion takes place in the Museum Complex, at which time 
the matter be reviewed with a view to providing adequate 
storage space for the whole complex in the added facilities. 


It is noted that this recommendation implied that Building 14 would be 
removed when further expansion took place in the Museum Complex, but 
this was not stated. Council may at this time wish to adopt a policy 
that when Building 14 is next vacated it be demolished. 


RE COMMEN DAT I ON S 

3. 1847-57 West 2nd Avenue 

Zone: RM-3 - Multiple Dwelling District 

The City Building Inspector reports as follows: 

"On September lOlh, 1969, NovGi-iher 10th, 1970, April 23rd, 1971 and 
DGCCii.ber 16th, 1971, the owner of the :>hove property, Jackson 
Holdjnqs Ltd,, pleaded guilty to charces laid under the Zoning and 
Developiucnt By-lavj for using the above site as a storage yard. 

The charrje on December 16th, 1971 was laid under the Continuing 
Offence Section of the Zoning and Dcvclopraent By-la-.v and the ovner 
was fined the waxirium of $50 per day over an 11 day period, making 
a total of ^550. Inspection of the site on the day of this trial 
found that the use of the site as a storage yard had been discon- 
tinued. 

An inspection on February 18th, 1972 found that the site is again 
being u?cd for storage purpose.3. In vii:w of many Court appearances 
and convictions luio the fact thc\t Jacicson Holdingn Ltd. are aoain 
viola tinq the Zoninn and Development By-law, it is apparent that 
norriia] prosecution procecdinoi; through the Provincial Court is an 
insiif f i ci flit deterrent. It i> therefore rcconiPiendcd that the 
Corpor r\ ticn Counsel be instructed to tnke the neccrcary steps to 
obtain an injunction to restrain the cv ner from using the property 
contrary to the previsions of the Zoning and Development By-law." 

Yotir Board RECOMMENDS that the recommendation of the City Building 
Inspector be adopted. 

4. To add to and renovate the existing Gasoline Service 
Station located at 6251 Victoria Drive. 

The Director of Planning and Civic Development reports as follows: 

"Texaco Canada Ltd. filed Development Permit Application No. 57960 to construct 
a 15.5' X 27' service bay addition to the existing gasoline service station 
located on the site, to renovate the existing development by the installation 
of new facia and exterior finish to the existing building and new facia 
to the canopies. 

The site is located at the south west corner of Victoria Drive and 47th 
Avenue and is located in a C-2 Commercial District. 

The gasoline service station policy as adopted by City Council in October 
of 1968 permits the expansion of alteration to the existing gasoline 
service station development at this location. 

The site development will be improved by the provision of landscaped 
areas. The Technical Planning Board and the Town Planning Commission 
recommend that Development Permit Application Nn.579C0 be approved in 
accordance with the submitted application such plans and information 
forming part thereof thereby permitting the construction of a 15.5' x 27' 
service bay addition to the existing gasoline service station, and the 
renovation of the existing building by the installation of new facia and 
exterior finishes and new' facia on pump island canopies, subject to the 
following conditions: 
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A. Prior to the issuance of the Development Permit: 

(a) All landscaping on this site is to be first approved by the 
Director of Planning. 

(b) The westerly 2.5' of Lot 3, Block 6, D.L. 734, is to be first 
dedicated to the City for lane purposes. 

(c) Revised drawings are to be first submitted to the satisfaction 
of the Director of Planning clearly indicating: 

(i) details of the rear elevation of the building. 

(ii) the provision of and details of a suitable screening to 
the site along the westerly property line. 

(iii) the location of any outdoor merchandise displays on the 
site such beinq in accordance with the requirements of 
Section ll(10)"of the Zoning and Development By-law. 

B. All scrcenino to the open portions of the site is to be completed 
in accordance with the approved drawings within sixty (60) days 
from the date of any use or occupancy of the proposed development 
and thereafter to bo permanently maintained. 

C. All Inndscapinci is to be provided in accordance with the approved 
drawings within six (6) months from the dote of any use or occupancy 

of the proposed devol opnient and thereoHcr to be permanently maintchncd 
in good condiLion at all timers. 

D. The development including the use of all open portions of the site 
is to be carried out and maintained at all times in accordance with 
the approved drawings and Section 11(10) of the Zoning and Development 
By-law." 

Your Board RECOMMENDS that Development Permit Application No. 57960 
be approved in accordance with the recommendations of the Technical 
Planning Board and the Town Planning Commission. 


5. Alterations to the existing Gasoline Service Station 

Retail Building on the site at 2120 Grandview Highway . 

The Director of Planning and Civic Development reports as follows: 

"Mohawk Oil Company have filed Development Permit Application No. 58076 
to alter the existing gasoline service station and retail building on 
tin's site by the installation of new facia and new exterior finishes. 

The site is located in a C-1 Commercial District at the south east corner 
of Lakev/ood Street and Grandview Highway. 

The gasoline service station location policy as adopted by City Council 
in October of 1953 permits the alteration of the existing gasoline 
service station at this location. 

The site condition will be improved by the provision of landscaping 
and it is noted th?t there is an existing sign on the site which is 
non-conforming (no record of a sign permit) to the present Zoning and 
Development By-law regulations. 

The existing retail building on the site is used for merchandising of 
fi reel ace lor^s and garden accessories. 

The Technical Planning Board and the Town Planning Commission recommend 
that Develonment Permit Application No. 58076 be approved in accordance 
with the submitted application such plans and information formino part 
thereof thereby permitting the alteration of the existing gasoline 
service station and retail building on this site by the installation of 
new facia treatment and exterior finishes, subject to the following 
conditions: •• - 
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A. Prior to the issuance of the Development Permit revised 
drawings are to be first submitted to the satisfaction of the 
Director of Planning clearly indicating: 

(a) A new site plan showing clarification of site dimensions. 

(b) Details of the landscaping to be provided including names 
of plants and heights when planted. 

(c) The free-standing sign being altered to be in compliance 
with the requirements of Section 11 (10) of the Zoning and 
Development By-law. 

(d) The provision of a satisfactorily screened location for 
garbage containers . 

B. All screening of the open portions of the site shall be 
completed in accordance with the approved drawings and the 
relevant requirements of Section 12 of the Zoning and Development 
By-law within sixty (60) days from the date of any use or 
occupancy of the proposed development and thereafter to be 
permanently maintained. 

C. All landscaping is to be provided in accordance with the 
approved drawings within six (6) months from the date of any 
use or occupancy of the proposed development and thereafter 
to be permanently maintained in good condition. 

D. The development, including the use of all open portions of the 
site, is to be carried out and maintained at all times in 
accordance with the approved drawings and Section 11 (10) of 
the Zoning and Development By-law". 

Your Board RECOMMENDS that Development Permit Application No. 580 76 
be approved in accordance with the recommendations of the Technical 
Planning Board and the Town Planning Commission. 


6. "Centennial Project - Proposed Archives 
and Museum Storage Building 

The City Building Inspector reports as follows: 

"On March 16, 1971, a report was submitted to Council from the 
Director of Planning and Civic Development regarding the 
Centennial Project - Archives and Museum Storage Building. In 
this report it was noted that funds of $1,144,000.00 were 
available within the terms of the Centennial Grant. These funds 
would be used for fees, fixtures and landscaping but not for 
other furnishings. 

Council approved that working drawings be proceeded with subject 
to the whole program being revised to bring the total estimated 
cost within the amount of money available, namely $1,144,000.00, 
AND FURTHER THAT the matter of provision of $100,000.00 for 
fixtures for Museum work and Laboratory areas be not dealt with at 
the present time. 

In order to put the facilities in operation it is necessary to 
provide funds for certain items not attributable to the Centennial 
Grant. These are as follows: 

a) Furnishings and Equipment for Archives $40,000.00 

b) Moving Archival material to new building 

from the Main Library and from City Hall 6,500.00 

c) Moving Museum artifacts to the new building 

from Building #14 and the Centennial Museum 7,500.00 


TOTAL $54,000.00 


The Comptroller of Accounts advises that if approval is given, the 
necessary funds would be provided in the 1972 Supplementary 
Capital Budget. 
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It is recommended that Council approve the furnishings and equipment 
for the Archives plus the cost of moving the. artifacts and Archival 
material and that the necessary funds in the amount of $54,000.00 be 
provided in the 1972 Supplementary Capital Budget." 

Your Board RECOMMENDS approval of the recommendations of the City 
Building Inspector. 

RECOMMENDATION & CONSIDERATION 

7. Auto Allowances: Local 
Initiatives Programmes 

The Director of Finance reports as follows: 

"A request has been received from the Director of Planning and 
Civic Development as follows: 

Local Initiatives Programme No. 51232 - Information Assembly 
and Analysis - has been approved by City Council and the 
Department of Manpower and Immigration. This programme 
requires four (4) temporary analysts to use their own cars. 
Two will be conducting personal interviews which will require 
the use of their cars outside of normal working hours. Two 
will be required for a survey of individual industrial 
operations. The use of their cars will be necessary for a 
period of approximately 2 months and I request that they be 
provided with an auto allowance on the regular basis. It 
is estimated that their total monthly mileage will be in the 
rangsof 1,000 - 1,200 miles. Funds for these auto allowances 
are included in the costs approved by City Council and a 
portion will be recoverable from the Department of Manpower 
and Immigration. 

Recommended that auto allowances on the regular basis be 
provided for the four (4) temporary positions as described 
above, effective February 23, 1972." 

Your Board RECOMMENDS that the above recommendation of the Director 
of Finance be approved. 

Council may wish to delegate to the Board of Administration authority 
to approve all automobile allowances on a casual and on a regular 
basis. This matter is submitted for Council CONSIDERATION. 

INFORMATION 

8. Central Mortgage & Housing 
Corporation: Interest Rates 

The Director of Planning & Civic Development reports as follows: 

"Some weeks ago City Council indicated a desire to be made 
aware of revisions to Central Mortgage & Housing Corporation 
Interest Rates. A letter dated February 21, 1972, from 
Mr. K.B. Ganong , Local Manager of CMHC is submitted for 
information on this subject." 

Your Board submits the foregoing for the INFORMATION of Council. 
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RECOMMENDATIONS 

9. Request to keep 38 horses at 
7083 Blenheim Street 


The Director of Planning and Civic Development reports as follows: 

"A Development Permit Application No. 57484 has been filed by Mr. D. S. 
Brassington for Leader Terminals Ltd., to construct a storage shed 
addition to an existing stable at 7083 Blenheim Street. I'ir. D. S. 
Brassington also requests permission to increase the maximum number of 
horses kept on this site from 35 to 38. 

The site is located in a RS-1 Limited Agricultural District. Section 
10(16) (c) of the Zoning and Development By-law requires that the keeping 
or housing of horses is subject to the approval of City Council. Council 
in 1963 approved an increase in the number of horses from 18 to 35. 

The Technical Planning Board have approved Development Permit No. 57484 
permitting the construction of the shed addition on the site subject to 
conditions, one being that approval of City Council be first obtained for 
the keeping of 38 horses. 

The Director of Planning recommends that City Council approved an increase 
in the keeping of horses on this site from 35 to a maximum of 38." 


Your Board recommends that the recommendation of the Director of Planning and 
Civic Development be approved. 

10. Marina Space: 
Increase 

The Director of Planning and Civic Development reports as follewg': 

"The attached letter dated January 21, 1972 has been received from the 
Vancouver Thunderbird Association - Fleet 9, requesting enlargement of 
the Vancouver Civic Marina or creation of a new marina,, The Associatior 
represents owners of the Thunderbird class sailboat a 26-foot keel 
boat designed for home construction. 

The need for more marina berth space has been substantiated by surveys 
of waiting lists for existing, marinas » The Burrard Civic Marina, with 
a capacity of 482 berths, has a waiting list for over 700 berths. 
There, arc no plans to expand the Burrard Civic Marina, because of the 
expense involved and the encroachment on Vanier Park. 

The need has been recognized however in plans for False Creek and 
Jericho Park. 

In False Creek both the 'Proposed Policies for False Creek Development' 
of the City Planning Department and the 'False Creek Proposals' of the 
City's consultants, allow for approximately 1,000 marina berths in the 
long range develo])ment of the Creek. 

During the course of the consul L. ants ' work in False Creek several 
proposals hcivc been made to dcivelop marinas in the Creek, including a 
request from the Pai Jcs Boardo Council has taken no action on these 
requests pending completion of the consultants' work. On December 21, 
1971 Council request(.>.d that the consultants' terms of reference be 
investigated to expand the area of study to include Sub-Area 10 on the 
south .side between Eurrard and Granville Bridges. Decisions on the 
location, timing , method of development and operation of any permanent 
marinas in False Creek cannot be made until the consultants' work is 
completed , viiich is expected inApril, 1972. 
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One of the factors under consideration is the effect of the Kitsilano 
railway trestle on sailboat moorage in False Creek, 

In plans prepared by the Park Board for the Jericho developmat, 
approximately 260 marina berths are included. The development of these 
berths will require first the filling of a protective breakwater, and 
will depend on available funds for park development, Jericho is ideally 
suited for sailboat moorage, having easy and direct access to cruising 
and racing areas. 

It is recommended that this report be forwarded to the Vancouver 
Thunderbird Association as representing the current status of plans for 
civic marina development." 

Your Board: 

RECOMMENDS that the report of the Director of Planning and Civic 
Development be endorsed. 

11. Strathcona Rehabilitation Project: 
Authority to make Grant/Loans 

The Director of Planning and the Director of Finance report as 
follows : 

"This project has advanced to the extent that disbursement of 
grant/loans funds will be required in the near future. In 
order to establish practical procedures for disbursing these 
funds. Council is requested to authorize the Director of 
Finance to disburse funds on the approval of the Strathcona 
Rehabilitation Committee which is comprised of one repre- 
sentative of each of C.M.H.C., the Provincial Government, the 
City and S.P.O.T.A. and to report progress to Council at the 
end of each quarter. Details of the checks to be mad^ by tfte 
Project staff prior to disbursement of funds are: 

1 . Application for Gr ant /Loans 

(a) Determine the income of the applicant to establish the maximum grant 
loan for which he is eligible. 

(b) Search the title of the property at the Land Registry Office and estimate 
applicant's equity in property. 

(c) inspect the property and determine the work to be done. 

(d) Receive bids and/or cost estimates from which to determine the probable 
costs and the amount of the grant/loan not to exceed the maximum under 
(a) above. 

• Approval of Grant/ Loans 

Based on the above information the Project Co-ordinator will present 
a recommendation of approval or otherwise on each loan application to the 
Strathcona Rehabilitation Committee. The Committee will consider each application 
and the recommendation of the Project Co-ordinator and will mal<e the decision of i 
approval or othenvise of the loan. ' 

3 • Payment of Grf>nt/l.f'/>n 

(a) Registration of the mortgage at the Land Registry Office will precede any 
advance of funds. 

(b) Grant/ loan funds will be paid out by the City on receipt of progress 
estimates of v'orl< done as determined by inspection of the property and 
report by the Project staff before each draw. 

(c) The City will aisburse the funds to the contractor or in such other manner 
as determined by the Project staff to ensure that the funds will be applied 
to rehabilitation of the property within the terms of the agreement between 
the City, C.H.H.C. and the Province. 
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In general terms the City will disburse grant/loan funds only after approval 
of the grant/loan by the Stratficona Rehabilitation Committee (representing the 
three levels of cjcvernment and S.P.O.T.A.), registration of the mortgage against 
the property ond inspection and certification that the value of v/ork completed is 
equal to the progress (or final) payment requested. 

The City's books v/i 1 1 record the details of the City share of the grant/loans 
as a Receivables to be repaid to the City. The federal-Provincial shares of grant/ 
loans and other expenditures v/i I 1 be billed to them monthly as has been the procedure 
for all Urban Rehabilitation Projects. 

It is reconnended that 
the Director of Fin^-'nce he authorized to disburse funds v/ith respect to grant/loans 
on tlio approval of the Strathcona Rehabilitation Committee, in accordance v/ith 
the forccjcinn procedures, and 

that a report to Council be submitted after the close of each quarter year con- 
mcncinq v/itii i'arch 31,ll!'72, sliO'/ing 

(a) the. number of (jrant/lonns approved to date and the total anount approved 

(b) list of yront/loans approved durin^t the quarter 

(c) the number of grant/loan applications in process, and not yet approved." 

Your Board has received the above report from the Director of 
Planning and Civic Development and the Director of Fina^nce. 

In submitting this report on procedure, categorical assurances 
have been received from these Officers that it is being carried 
out precisely in the terms of Council's resolutions. 
Specifically, aspects of the application for grant/loans 
referred to in 1. (a) , (b) , (c) , and (d) are matters for the 
staff of Central Mortgage & Housing Corporation. 

The City's books recording details of the City's share of 
the grant/loans as receivables to be repaid to the City refer 
only to the City's loans. The City has no input in the 
grants . 

On the above understandings , 

Your Board RECOMMEND that the procedures proposed by the Director 
of Planning and Civic Development and the Director of Finance be 
approved. 


FOR COUNCIL ACTION SEE fkGl{S). Ifl'JJ:^ 
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LICENSES AND CLAIMS 
MATTERS 


INFORMATION: 


1 . Community Care Facilities 


The Director of Permits & Licenses reports the following for the 
information of Council in view of the current interest and discussion 
taking place regarding the inspections of Community Care Facilities 
in Vancouver. This information is presented in the form of replies 
to the following questions :- 

(A) What types of service are provided in the city 
within the definitions of the Community Care 
Facilities Licensing Act? 

(B) What inspections of these facilities are presently 
taking place and how often? 

The Community Care Facilities Licensing Act defines Community 
Care Facilities as follows :- 


"Community Care Facility" means any building or structure 
in which 


(i) food, lodging, and care are furnished, with or without 
charge, to three or more persons who, on account of age, 
infirmity, physical or mental defect, or other disability, 
require care, excepting a home maintained by a person 
related by blood or marriage; or 

(ii) food, lodging, and care are furnished, with or without 
charge, to three or more women during any portion of 
their pregnancy preceding delivery or any portion of 
the three months immediately succeeding delivery; or 

(iii) food and lodging are furnished, with or without charge, 
to fifteen or more adult persons in receipt of some 
form of public assistance; or 

(iv) day-care is given to three or more children under 
fifteen years of age to provide supervision and social 
training; or 

(v) nursery-school, pre-school, kindergarten, or any 
similar training, not provided under the Public Schools 
Act, is provided to three or more children under six 
years of age to prepare them for entrance to elementary 
school ; or 

(vi) food, lodging, and care are provided, with or without 
charge, to three or more children under fifteen years 
of age living apart from their parents or guardians, 
excepting 

(a) a facility approved as a foster home under the 
Protection of Children Act; or 

(b) a facility maintained by a person to whom the 
children living in the facility are related 
by blood or marriage; or 

(c) a facility that has its primary purpose the 
provision of educational training for children 
from the age of six years, to and including the 
age of fifteen years; or 
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(vii) any other facility declared by Order of the Lieutenant- 
Governor in Council to be a Community Care Facility 
within the meaning of this Act. 

Section 7 of the Community Care Facilities Licensing Act states 
that a Provincial license may be issued when a building or 
structure to be used as a Community Care Facility complies with 
all applicable Provincial and Municipal Health, Fire, Electrical, 
Plumbing, Building and Zoning regulations and bylaws, and the 
regulations under this Act. The present inspection procedure 
in Vancouver commences when an application is received from the 
Chief Inspector for the Community Care Facilities Licensing Board 
to operate a Community Care Facility in the city. This Board 
is comprised of members from several Provincial departments 
which sits in Victoria and is staffed by the Provincial Health 
Department, including the Chief Inspector referred to. 

The zoning regulations are first checked and if they are being 
met and the use is permitted in the area concerned, the following 
procedures are followed to ensure that all City bylaws are being 
met :- 

1. if the application is for 5 or less children in a 
building, then only the Building and Health inspectors 
make inspections. For all other Community Care 
Facilities use, inspections are made by the Building, 
Health, Fire, Electrical and Plumbing disciplines. 

2. the inspections are co-ordinated by the Department 
of Permits & Licenses* Housing Control Co-ordinator 
who receives all inspection reports and notifies the 
applicant and the Provincial Board of any required 
repairs or alterations. Re-inspections are made 

of the premises to determine completion of the required 
repairs or alterations. When all the work has been 
completed, the Co-ordinator notifies the Provincial 
Board who then exercise their right to license the 
premises or not. 

City business licenses are payable only on private hospitals 
(not included under Community Care Facilities Licensing Act but 
governed by the Hospitals Act) , and on personal care homes 
(definition (i) above) . Other Community Care Facilities are 
generally of a non-profit nature and no City business license 
is required, e.g. day care facilities, youth hostels, etc. 
Inspections by License Inspectors are not carried out as the 
approved occupancy for business license purposes is obtained 
from the Department of Permits & Licenses' files. Routine 
re-inspections of these buildings are carried out by the Health 
and Fire Departments and deficiencies found are either dealt with 
or referred to the appropriate inspection disciplines in the 
Department of Permits & Licenses for action. 

It should be noted that under the Act, each time the operator 
of a facility changes, a new application is made to the Board 
and the above procedure is repeated. Your officials are of 
the opinion that the inspection of the physical aspects of 
these facilities, as described, is sufficient and that no further 
regular initial inspections are necessary, although the Provincial 
Licensing Board may disagree. However, it should also be noted 
that Provincial Statutes require that fire inspections be carried 
out in these premises on a two month interval. The present 
interval of inspections is noted on the attached table and is 
considered not satisfactory to the Fire Chief for these types 
of occupancies. City inspections have never been carried out 
to evaluate the management of care programmes in Community Care 
Facilities. If it becomes necessary for the City to carry out 
further inspections, additional staff would be required. 
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Clause #1 Continued 


Attached is a list of the different types of facilities licensed 
under the Community Care Facilities Licensing Act but it should 
be noted that there are care facilities in the City that are 
operating without a Provincial license. When these are found, 
they are reported to the Board. If the Board's licensing 
procedures are changed, this could result in an increased number 
of inspections and re-inspections having to be carried out. 

The Children's Aid Society also operate facilities for the care 
of children in the city. They operate under the Provincial 
Protection of Children Act and not under the Community Care 
Facilities Licensing Act. The Children's Aid Society request 
inspections by Building, Fire and Health inspectors for the 
establishment of new foster homes for more than five children 
in accordance with Zoning and Development Bylaw regulations, 
and they are checked in the same fashion as facilities under 
the Community Care Facilities Licensing Act. However, the 
majority of their facilities are for fewer than five children. 
The Health Department's inspections and re-checks are carried 
out on these smaller facilities which are essentially one family 
dwellings. The Catholic Children's Aid Society, at present, 
do not request inspections of any of their premises. 

In addition to the Community Care Facilities referred to above, 
there are 20 private hospitals which are licensed and controlled 
under Part 2 of the Provincial Hospital Act. Under this Act, 
no new conversions of existing buildings to hospitals have been 
permitted since approximately 1958 and no new private hospital 
buildings have been permitted since 1964. The Provincial 
Government have notified 11 of the existing private hospitals 
that their Provincial licenses may not be renewed after January 1, 
1973. The remaining 9 private hospitals are specifically designed 
hospital facilities. If Provincial Government policy changes 
and new private hospitals are again permitted, all City inspection 
disciplines will be involved in primary inspections and re-checks. 
Routine re-inspections will be carried out as they now are in 
existing private hospitals by Fire and Health inspectors. Although 
the Community Care Facilities Licensing Act refers to municipal 
inspections prior to the issue of a Provincial license, the 
Hospitals Act does not. This is carried out by the Provincial 
Hospital Inspector, who works in co-operation with City inspectors. 

This report has been discussed with the Medical Health Officer 
and the Fire Chief, both of whom concur. 

YOUR BOARD submits the report of the Director of Permits & 
Licenses for the INFORMATION of Council. 


EOR COUNCIl ACTION SEE PAGE(S). 
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FIRE AND TRAFFIC 
MATTERS 


RECOMMENDATION : 

1. Traffic Signal - 49th Avenue 
and Tisdall Street 


The City Engineer reports as follows: 

"This report refers to a letter received from Mr, Ralph H. Long, 
dated February 25, 1972, (copy attached) in which he objects to the type of 
treiffic signal being installed at 4.9th Avenue and Tisdall Street. 

The decision to install a signal at this intersection to assist 
school children crossing 4.9th Avenue was made in December 1971, following a 
review of the traffic conditions and pedestrian crossing difficulties by 
both the Police Department and the Engineering Department. It was mutually 
agreed that a school patrol operated signal would be the appropriate type 
of signal, since this device is used at other locations in the City having 
similar conditions of multi-lane roadways and heavier traffic, making crossing 
difficvilt for school children. Since our review did not indicate that 
pedestrian crossings dxiring other periods of the day were significantly 
different from many other school and playground crossings in the City, we did 
not feel there was justification for installing a full pedestrian actuated 
signal at this location. 

As Mr. Long had written to us at about that time, expressing his 
concern for the safety of pedestrians, we advised him of the above decision 
by letter dated December 2, 1971 {coipy attached). We also indicated to him 
that, following the installation of the signal, we would again review the 
situation jointly with the Police Department to detennine if any further 
measures are required. 

Subsequently, on December 21, 1971, Council approved the allocation 
of funds for this signal. 

The statement in Mr, Lon^ letter of February 25, 1972, that the 
Engineering Department ignored the Police Department recommendation that a 
full pedestrian actuated signal be installed is not correct. The report of 
the Police School Patrol Squad following their surveys recommended that 
'serious consideration should be given to installing a school patrol actuated 
signal at this intersection'. This recommendation was confirmed in further 
discussion with the police, when we mutxially concluded that a patrol-operated 
signal would be the appropriate device. 

Mr. Long's letter also refers to a recent pedestrian accident 
at 49th and Tisdall, suggesting that this is further justification for a 
pedestrian signal. Since I960, our records indicate there have been three 
pedestrian accidents and 13 rear-end accidents at this location. This record 
is not unusual for an unsignalized intersection on an arterial street, and 
does not, in itself, warrant the installation of a pedestrian actuated signal. 

The patrol-actuated signal is now operating and as stated in our 
letter of December 2, 1971 to Mr. Long, conditions at this intersection will 
be reviewed, particularly with respect to use of the crosswalk after school 
hours. 

In view of the concern expressed by Mr. Long and other parents 
in the area, I suggest this matter be considered by the Official Traffic 
Commission when a review has been completed. Because the adjoining Park 
area will not be heavily used druring the next month (until the weather 
improves), it is RECOMMENDED that the City Engineer submit a report to the 
Official Traffic Commission on traffic conditions at this location in two 
months' time." 

Your Board RECOMMENDS the foregoing report of tho City Engineer 

be approved. 

(Copies of communications from interested citizens are also 
circulated for Council's information) 
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FINANCE MATTERS 


CONSIDERATIONS 


I. Public Relations - Production and Distribution of a Vancouver 

Newsletter 


The Director of Finance reports as follows: 

"A letter dated February 18, 1972 addressed to the Mayor and 
Council from The Public Relations Services, Limited, submits a 
proposal for a newsletter to the citizens of Vancouver. 

For many years the City has sent out an information sheet with 
the tax bill. Originally, this was to provide information on 
revenues and expenditures of the City on a percentage and per capita 
basis. The usual charts were included until a Council Committee 
decided that the material, other than budget figures, should be of a 
general nature. This has been prepared by the Deputy Director of 
Finance for several years with the help of other Departments, 
probably due to the origination of the sheet as a Finance Department 
production related to financial information. Printing costs recently 
have been about $1500. 

Mailings with the City assessment notice and the tax bill do 
not provide full coverage of all citizens as only owner occupied 
dwelling units and businesses are covered. With the trend towards 
rented apartments the percentage of citizens covered is decreasing. 

The mailing with the tax bill forces limitations on the size of 
the production and the timing of the preparation must be such that 
it does not interfere unduly with the mailing of tax bills, as any 
delay in the large volume of payments resulting from the bills could 
mean a comparatively substantial loss in interest. 

The letter states that there are 162,432 households and businesses 
in Vancouver, consisting of 87,818 houses, 59,183 apartments and 
15,431 business places. We have found that about 80,000 is our present 
distribution, which is about 50% of the potential, by postal walk at 
3^ per letter. 

The firm is quoting a total cost including delivery of about 
$9,300 for a 4 page letter and $13,700 for an 8 page letter (one colour 
and pictu res ) . 

It is noted that the City does not have the professional public 
relations services on the regular basis that some other civic boards 
and the Regional District and surrounding municipalities do. 

For Council CONSIDERATION 

'[a) Whether there is a need to replace the present 'brochure for the 
information of taxpayers' prepared by the Finance Department with 
a professionally prepared newsletter to be distributed by postal 
walk to all households and business premises. 

[b) If so does Council wish to give any consideration to the proposal 
of The Public Relations Services, Limited, and which of a 4 page 
or 8 page production does Council favour?" 

Your Board submits the above report of the Director of Finance 
for Council CONSIDERATION. 

(Copies of letter and sample brochures are attached for Council 
inf ormat ion . ) 


/.46 


Board of Administration, March 3, 1972 (FINANCE - 2) 


2 . Killarney Senior Concert Band 


The City Clerk reports as follows: 

"In a letter dated February 4, 1972, the Killarney Senior Concert 
Band has written requesting a grant of $2,500 to assist the group 
on an exchange musical and educational visit with a secondary school 
in Toronto. The exchange will take place the first week in April. 

The sum of $18,000 is required to cover transportation costs of 
eighty band members and chaperones. In this regard, about $8,400 has 
been raised by the students and their Parents' Association. 

Your Board notes that similar requests have been dealt with by 
Council as follows: 

July 1970 - B.C. Beefeater Band, travel re 

performance in California $1,200 - Not approved 

June 1969 - B.C. Boys Choir re Tour of 

Europe $1,000 - Approved 

April 1971 - John Oliver School Concert Band, 

travel assistance to Europe - Not approved" 

Your Board submits the foregoing request for the CONSIDERATION 
of Council. 

DELEGATION REQUEST - Killarney Senior Concert Band 

(A copy of the letter from the band is circulated for information) 


3 . Grant - Indian Students 

The City Clerk reports as follows: 

"A letter has been received from Lower Post Student Residence, 
Lower Post, B.C. requesting a grant to permit 15 Indian boys from the 
school to visit Vancouver. 

School children in the City are raising money to assist, however 
funds are required to supplement the money being raised. 

The group has written the Provincial Government, the Department 
of Indian Affairs and the Vancouver School Board, and to date only 
the Provincial Government has given a grant of $500. The School Board 
is not able to give financial assistance. 

The trip will cost about $1,500. 

In the event that Council does not make a donation, the Organization 
is requesting that Council provide tickets of admission to various 
places of interest in the City as well as tickfets for transportation 
within the City." 


Your Board submits the foregoing for the CONSIDERATION of Council. 
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4 . Junior Amateur Sports Stadium - Lighting 

The Director of Finance reports as follows : 

On April 22, 1969 Council approved a grant of $15,000 for lighting 
of the Central Park Swangard Stadium as follows: 

'That a grant of $15,000 be approved for required lighting in 
connection with the Junior Stadium, subject to a matching grant of 
$15,000 from the Municipality of Burnaby, $30,000 from the Provincial 
Government and a further $30,000 from private sources.' 

These conditions were not met as at the December 31, 1969 year-end 
and the grant approval lapsed. 

A letter has now been received from Mr. E. Swangard, Chairman of 
the Junior Amateur Sports Stadium which indicates that Council's 
conditions as per the 1969 resolution have been met and requests 
payment of the City's contribution of $15,000." 

Your Board submits the matter of approving the grant of $15,000 
as the City's contribution towards the Junior Amateur Sports Stadium - 
Lighting, to Council for CONSIDERATION. 

(A copy of the letter from the Junior Amateur Sports Stadium 
Society is circulated to members of Council.) 


INFORMATION 

5 . Tender Awards 

The Purchasing Agent reports as follows : 

"In accordance with Council policy, contracts for the following 
supplies were awarded by the Board of Administration: 

Bolts, Nuts and Washers 
Fire Dept. Base Station Equipment 
Merchant & Reinforcing Steel 
Voice Voting System 

Electrical Wire, Cable and Conduit 
Copies of the details of these tender awards are circulated." 
Your Board submits the foregoing for the INFORMATION of Council. 


RECOMMENDATI ONS 

6 . Purchase of Calculator 

The Director of Permits & Licenses reports as follows: 

"Under the provisions of Section 282 of the Vancouver Charter, 
interest at the rate of 8% per annum compounded annually is charged 
on Business Tax which remains unpaid on December 31 of the year 
in which it is due. This provision came into force in 1970. 

There has been an increasing number of overdue accounts and 
considerable time is now being spent manually calculating the amount 
of interest payable to the date of payment. 

The Co-ordinator of Data Processing has looked at the present 
method of calculating the interest payable, and recommends that 
an electronic calculator be purchased for this purpose. This would 
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CLAUSE #6 (continued) 

not only reduce the amount of additional clerical work but would speed 
up customer service for those people who call at the office to pay 
their delinquent account. 

The Department's Supplementary estimates include a request for 
this electronic calculator, but since the 1972 Business Tax is 
now due and payable, I request approval, in advance of the 1972 
budget, to purchase the machine now at an estimated cost of $550. 

The Co-ordinator of Data Processing concurs with this request." 

Your Board RECOMMENDS that the report of the Director of Permits 
and Licenses be adopted. 


7 . Department of Personnel Services - Reorganization 

Since retirement of Mr. J. Stewart Don, from the position of Director 
of Personnel Services, effective November 30t'h, 1971 the Acting 
Director of Personnel Services and the Administrative Analyst have, 
upon instructions of your Board, examined the organization of the 
Department in relation to the duties and responsibilities. 

The present organization of the Department is as shown on Chart 'A' 
attached. Briefly, the Department consists of twenty-one established 
positions operating in three Divisions, namely: 

Recruiting 
Records 

Class if ication 
Each Division Head reports to the Assistant Director. 

The Acting Director of Personnel Services and the Administrative Analyst 
having completed their examination have submitted a report to the 
Board, together with the following recommendations: 

(i) The Personnel Services Department be organized as shown 
on Chart 'B' attached. 

(Briefly, the staff complement remain at twenty-one, 
two Divisions be established: one consisting of 
recruiting and training; the second consisting of 
classification and records. The Division Heads to 
report directly to the Director of Personnel Services.) 

(ii) The position of Assistant Director, Personnel Services 
be abolished effective upon adoption of this report. 

(iii) One new position of Personnel Technician II be 
established effective when filled. The incumbent to 

be responsible for development of the Employee Training 
Program. 

This position would involve the assessment and approval 
of outside course requests and co-operation with the 
Department Heads in the design and presentation of 
training courses aimed to improve supervisory performance. 
The incumbent would be expected to develop programs for 
performance evaluation and to develop methods for improved 
employee attendance control. 


Cont 'd. . 
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Your Board note that the abolishment of the position of Assistant 
Director will provide an annual salary saving (at 1971 rates) of 
$18,864. This saving will offset the additional salary cost for the 
proposed new position of Personnel Technician, and the additional 
compensation payable to the two Personnel Technicians who will fill 
the recommended two Division Head positions. Until the classification 
Df these three positions has been completed, annual savings cannot be 
estimated, but your Board believe that there will be a net salary 
saving by adoption of the recommended organization. 


our Board RECOMMEND: 

(i) That the foregoing recommendations of the Acting Director of 
Personnel Services and the Administrative Analyst be adopted. 

(ii) That your Board be authorized to review the classifications 
of the position of the Director of Personnel Services and 
ten (10) excluded staff positions, and establish classifica- 
tions for report to Council. 

(Copies of the prpspnt J^nii propos^»«i Organ i?;at ion ' s charts are 
circulated for Information) 


{ I , Investment Matters - (V ar iou s Fu nds) - J anuary, 1972 

(a) Security transactions during the month of January, 1972, 

(b) Summary of Securities helc3 by the General and Capital 
Accounts as at January 31, 1972, 


(a) 


Date 


Jan. A 

4 

6 
10 
17 
24 


GENERAL AND CAPITAL ACCOUr;T TRANSACTIONS 


Type of Security 


Maturity 
Date 


Maturity 
Value 


Term 


Cost 


Bank Deposit Receipts Purchased for Redemption In January, 1972 


Toronto Dominion Bank Jan. 18/72 

Bank of B.C. Jan. 6/72 

Bank of Nova Scotia Jan. 31/72 

Mercantile Bank of Canada Jan. 10/72 

Royal Bank of Canada Jan. 31/72 

Mercantile Bank of Canada Jan. 24/72 

Mercantile Bank of Canada Jan. 26/72 


$ 500,786.30 $ 500,000.00 


1,600,350.68 
501,571.92 
1,300,534.25 
1,703,961,23 
1,000,795.89 
600.131.51 


1,600,000.00 
500,000.00 
1,300,000.00 
1,700,000.00 
1,000,000.00 
600,000.00 


14 
2 

27 
4 

21 
7 
2 


Annual 
Yield 


4.10 

4.00 

4.25 

3.75 

4.05* 

4.15 

4.00 


$7.20a. 131 .73 $7.200.000.00 



Bank Deposit Receipts 

PurchasGc 

for 

Redemption after 

January 31, 

1972 


Jan. 4 

Bank of Nova Scotia 

Mar. 

14/72 

$ 705,973.97 $ 

700,000.00 

70 

4.45 

12 

Toronto Dominion Bank 

Mar. 

15/72 

705,147.01 

700,000.00 

63 

4.26 

18 

Bank of 15. C. 

Mar. 

15/72 

603,991.56 

600,000.00 

57 

4.26 

18 

Can. Imperial Bank 

Feb. 

29/72 

502,445. ;>1 

500,000.00 

42 

A. 25 

21 

Toronto Dominion Bank 

Mar. 

15/72 

1,308,212.44 1 

,300,000.00 

54 

4.27 

24 

Mercantile Bank of Canada Feb. 

1/72 

400.350.68 

400.000.00 

8 

4.00 


$4,226,120. 87 $4.200,000.00 


■ »t«i.i.it«ii i 
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DEBT CHARGES EQUALIZATION FL-ND TRANSACTIONS 


Date 


Type of Security 
Debentures Purchased 


Maturity 
Date 


Maturity 
Vqlue 


Price 


Cost 


Term Annual 
Yrs/Mos Yield 


Jan. 19 City of Van. 3%% 


Apr. 15/74 $2,000 $91,875 $1.837.50 2/3 7.49 
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w \J 


(b) 

Type of Security 
Short Term 

Deposit Receipt due 1972 
Medium Term 


GENERAL AND CAPITAL ACCOUNTS ONLY 
Par or Maturity Value 

S15. 759. 747.28 


B.C. Hydro & Power Authority IX 
Parity Bonds due Sept. 1/75 


: RECOMMENDATION 


Cost or Book Value 


SIS. 600. 000. 00 


S 200.305.59 


Recommended by your Board that the report of the Director of 
inance on Investment Matters ( Various Funds) for January, 1972 be 
oonf irmed . 


CONSIDERATIONS 


Civic Luncheon: Canadian College of Teachers 
The City Clerk reports as follows: 

"A letter has been received from the Canadian College of Teachers, 
Lower Mainland Chapter, advising that the 1972 Convention of the 
Canadian College of Teachers will be held in Vancouver, July 5th to 
3th, 1972. 

The Provincial Government has agreed to sponsor a luncheon on 
July 6th and the organization is requesting that the City of Vancouver 
sponsor a luncheon for 150 delegates on July 7th (estimated cost $750). 


Council has dealt with similar requests as follows 
March, 1967 


Feb., 1971 


B.C. Teachers Federation - 
Dinner re World Conference 

Canadian Society for Education 
Through Art - Civic Luncheon 


$1,5 00 approved 
No action taken " 


Your Board submits the foregoing request for the CONSIDERATION of 
Council. 

10. Grant: Anglican C h urch Women 

The City Clerk reports as follows: 

"A letter has been received from the Planning Committee of the 
Anglican Church Women advising that the National Board of the organization 
will be holding the- r Annual Meeting at the University of British 
Columbia in June of this year. One hundred and forty delegates are 
expected to att'^nd from every province in Canada and the Yukon 
Territories . 

The organization is requesting that the City extend its hospitality 
to these guests by financing a bus tour of the City on the evening of 
June 6th, at an approximate cost of $115. 


Cont 'd 
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CLAUSE #10 (cont'd.) 


It is noted that Council has dealt with similar requests as 


follows : 


July, 1971 


Girl Guides of Canada - 
Assistance re Conference 


No action taken 


March, 1969 


Vancouver Council of Women - 
Civic Luncheon re Conference 


No action taken 


Your Board submits the foregoing request for the CONSIDERATION of 
Council. 

11 . Repeal of the 10% Limitation on Assessment Increases 

Council action of February 8, 1972 as modified for clarification 
on February 15, 1972: 

"MOVED by Alderman Phillips, 

THAT the Council appeal again to the Provincial Government 
to eliminate the 10% limitation on assessments for school 
purposes, in respect of industrial, commercial, apartment, * and 
vacant lands , * as well as residential lands which have been 
rezoned, and the Board of Administration be requested to prepare, 
for Council's information, a report similar to the Board report 
dated May 3, 1971, being a statement of the effect of government 
action in this matter. 

FURTHER, THAT the U.B.C.M. be so informed, as well as its 
various member municipalities. 


Two appeals to the Government have been prepared for Council 
consideration. The first, attached as Exhibit A, is in accordance 
with Council's resolution quoted above, and therefore requests the 
Government to repeal the 10% schools assessment increase limitation 
on all property except for zoned residential property used for 
residential purposes. 'Residential lands' in the resolution has been 
interpreted to mean both land and improvements. 

However, both the Director of Finance and the Assessment Commissioner 
would point out to Council that keeping the 10% increase limitation on 
residential property maintains the characteristics of inequity as 
between properties, both within the residential category and between 
residential and the other categories, and as between municipalities. 
Most important, however, is that they feel that the protection for 
the home owner should be at the taxing level, not the assessment level, 
and this protection already exists in the form of the Provincial Home 
Owner Grant ($185 normal, $235 for senior citizens, in 1972). This 
protection is far more effective than the 10% assessment increase 
limitation would be and it avoids disturbing the equity of the assessment 
structure. With these points in mind a second appeal, attached as 
Exhibit B, has been drafted for Council consideration, requesting 
repeal of the 10% increase limitation, without qualification. 

The report referred to in the Council resolution will not be ready 
for several weeks but the appeals are submitted now as the Legislature 
will not be sitting for too much longer. 


* Changes made. 


M 


Your Board submits the two draft appeals for Council CONSIDERATION. 
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12 , Re - Rental Accommodation Grievance Board 

The Corporation Counsel reports as follows: 

"In 1970 the Legislature passed an amendment to the Land- 
lord and Tenant Act by way of creating a Part II which 
came into force on April oth, 1970. This changed a number 
of long-standing principles regarding the relationship of 
Landlord and Tenant and also established a new code of 
relationship. It also conferred a limited jurisdiction 
on Provincial Court Judges to settle disputes where speci- 
fic sections in Part II empowered either side to make 
application to the Provincial Court for specific orders. 
In other sections, a violation of one of the rules can 
result in a prosecution and a resultant fine rather than 
an order. 

Prior to this legislation and specifically, on September 
9th, 1969, the City Council passed its Rental Accommodation 
Grievance Board By-law pursuant to the authority under the 
Rent Control Act, and by by-law conferred jurisdiction on 
the Board to determine, on application, whether the regula- 
tions had been contravened by either the landlord or the 
tenant, and it could make binding orders, enforceable in 
Provincial Court, in respect of differences. 

Recently Judge Levey of the Provincial Court Small Claims 
Division was adjudicating in respect of three disputes 
which were launched under the provisions of Part II of 
the Landlord and Tenant Act, In each case one of the 
parties had previously obtained an order from the Rental 
Accommodation Grievance Board, Judge Levey considered 
that as a first issue it was necessary to decide whether 
those orders were valid. On February 22, 1972, Judge 
Levey held that the Board had no power to make binding 
decisions since April 6, 1970, the date the Landlord and 
Tenant Act provisions came into force. Having made this 
preliminary decision, he is now going to proceed to trial 
on the merits of the three claims, (Copies of his Reasons 
are circulated herewith,) 

The first issue that arises is a procedural one. The 
validity of the Rental Board orders, in my view, arose 
as a collateral issue to the real issue which was to ad- 
judicate on applications filed under the Landlord and 
Tenant Act, The Board »s orders were not in direct issue 
and the Board x/as not, and could not be, a party to the 
proceedings. The result is that there is no status in 
either the Board or the City to appeal the decision. In 
my opinion, the exercise of his jurisdiction is limited 
to that conferred on him under the Landlord and Tenant 
Act and his decisions are binding under that Act on the 
parties who appear before him under it, but I do not con- 
sider that his pronouncement is binding on the Board, 
though it may well be deserving of considerable respect. 

After the judgment came doim, it was suggested to the 
Rental Board that it delay hearing any further applications 
until Council had considered what course of action it 
wishes to follow. The Board has followed this suggestion 
and is awaiting the outcome of this report. Four courses 
are open: 
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(a) To accept the decision and abandon the concept of 
being in the field even on an advisory basis and 
repeal the by-laiv and abolish the Board. 

(b) To accept the judgment and amend the by-lav\f so as 
to clearly establish the Board as being purely advisory. 

(c) To accept the decision and appeal to the Provincial 
Government to make appropriate amendments so as to 
allow concurrent but not conflicting jurisdiction. 

(d) To instruct the Board to continue to operate under 
the By-law. 

It can be anticipated that if the foxirth course is fol- 
lowed, in due time one of the parties will appeal to the 
Supreme Court for a V7rit of Prohibition to stop the Board 
from hearing the /grievance or, alternatively, an applica- 
tion to the Supreme Court for a Writ of Certiorari to 
quash a decision that has been made within the past 6 
months . 

In either of the latter cases, the Board ♦s order will 
be directly under review rather than collaterally and, 
of course, the City will be involved. 

As to the legal aspects of the judgment, I am of the 
opinion that, with deference to His Honour, there is 
an arguable case to support the view that the Landlord 
and Tenant Act may have some effect on the Board ♦s pov/ers 
but not so much as to completely eradicate them, and if 
proceedings are launched as described in the fourth 
choice, I would recommend to Council that we should 
appear and make a case to sustain the Board ♦s powers." 

Your Board submits the foregoing report of the Corporation Counsel 

for the CONSTDKRATTOM of Council. 


RECOMMENDATION 


13 , Field Trip to the Lane County, Oregon, Assessment Department 

Your Board has received the following report of the Director of 
Finance : 

"In pursuing efforts to further use computer assistance on the 
City's assessment practices, we have been in contact with Oregon's 
Lane County Assessment Department. Lane County is presently utilizing 
computer assisted evaluation techniques in their operations and a 
computer terminal enquiry system for their file retrievals. 

They started, as we did five years ago, with computer calculated 
•Replacement Cost Less Normal Depreciation' (RCLND) calculations. 
However, new techniques developed by Lane County will enable the 
Assessment Division to refine the quality of the Roll through a 
broader use of computer capabilities. 

The first of these techniques, and our major interest in 
contacting Lane County, was the statistical technique of regression 
analysis which is used to determine estimated sales price per dwelling, 
The regression analysis technique is the development of a formula 
in which the assessor uses the features of the individual dwelling 
to arrive at an estimated value. It is the choice of these features 
and how these features can be quantified, which reflect the success 
or failure of this approach to valuation. Lane County appears to 
be quite successful in preparing equitable valuations. 
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They have also utilized a similar technique to develop a 
•Market Price' based on dollars/square foot. Their third approach 
fias an improved 'Adjusted Sales Analysis' by dwelling types and 
neighbourhoods. 

Since Lane County has been successful in implementing these 
ideas, their experience to date can be valuable to our City Assessment 
staff, who can assess the administrative organization and methods 
and the technical decisions that have made this possible. I recommend 
that the City send three Assessors: 

C. Dowling, Deputy Assessment Commissioner 
R. Casement, Senior Building Valuator 
H. Urquhart, Senior Land Valuator 

and R. Hartman, Systems Analyst, for a two day review of Lane County 
procedures. The objective would be to: 

A. Review the requirements of data collection and quantification 
for regression analysis. 

B. Review the other computer assessed techniques being 
employed . 

C. Review the terminal type enquiry system as both an 
administrative aid, and as a technical assist for the 
City. 

Costs for this trip, in addition to three days leave with pay 
for each, will be about $650 in total, including transportation and 
accommodation and meals. Funds are available in the 1972 budget, 
in the Travelling Expenses, Staff Officials Account (7090-929)." 

Your Board RECOMMENDS that the above recommendations of the 
Director of Finance be adopted. 


FOR COUNCIL ACTION SEE PAGE(S). .f£££:^ 
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RECOMMENDATION 

1. Salary and Classification Review - Five (5) Positions, Probation 
Officers III, Probation Services Department 

The Acting Director of Personnel Services reports as follows: 

"City Council on February 15, 1972 adopted a report of the Board 
of Administration containing certain recommendations of the 
Administrative Analyst with respect to the organization of the 
Probation Services Department and my recommendations dealing with 
the salary and classification of the Chief and Assistant Chief 
Probation Officer positions. This report noted that the positions 
of Probation Officers III would be the subject of a subsequent 
report which is now presented for Council's consideration. 

In addition to these positions being included in this present review, 
the incumbent Probation Officer Ill's had previously requested a 
classification review. 

In 1968, the last time these positions were reviewed, a referee's 
decision resulted in the Probation Officer Ill's being upgraded 
from Pay Grade 24 to 25. 

The Administrative Analyst in his most recent report did not 
advance any specific proposals with regard to these positions. 
However, approved manpower and organ! fiational changes which have been 



implemented since 1968 in addition to the recently authorized 
organization changes have had a disccrnablo effect on the duties 
and responsibilities of the Probation Officer Ill's as follows: 

A report adopted by City Council on January 13, 1970 resulted in 
additional probation staff and established the present form of 
organization. That is, the four ProbaLion Officer Ill's in the 
Juvenile Branch (except the senior Intake Officer) supervise a 
team of line Probation Officers who are deployed geographically 
throughout the City in accordance with the local area concept. 
The Family Branch is still organized on a functional, rather than 
geographical, basis and is headed up by a Probation Officer III. 

The effect of the February 15, 1972 authorized change on 
organization is that the Probation Officer Ill's report to only 
one Assistant Chief Probation Officer and therefore are afforded 
less direct supervision. 

In summary, since 1968 the Probation Officer ill's have assumed 
a greater supn rvi ro vy role. Their caseload is now nt><fliqiblo 
and their timn ±r, nK>rc> e tTec I i. vol y ilevotod to i x'i ovv i ag oml aupor- 
visiny tlic work of Line ta I,' I: v/,i.tb irci/ard [.o c.i;:i> p iroq ros:; ami 
subsequent reports .uid rc(.'omjiiouil..i lions . AtttMidaiico in court in 
a resource capacity is also a more pronounced aupect of those 
pos it ions . 

These changes in themselves are only marginal grounds for 
reclassification. However, when combined with fact that since 
March 1 of 1971, when the Chief Probation Officer, Mr. Gordon 
Stevens, commenced sick leave which continued until his formal 
retirement on June 1, 1971, they have had to work under less direct 
guidance and that this situation will continue with the authorized 
reduction to one Assistant Chief position, a reclassification is 
more justifiable. 
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In view of the foregoing, I recommend that these positions be 
upgraded from Pay Grade 25 ($806-965) to 26 ($843-1013) effective 
from March 1, 1971. Class specification No. 309, "Probation 
Officer III", has been appropriately revised to reflect these 
change s " . 

The estimated additional annual recurring cost of this proposal 
calculated at the increase in top steps (1971 2nd half rates) 
and including fringe benefits at 10% is $3,168. 

The cost for ton (10) months 1971 is $2,640. 

The Comptroller of Accounts reports that costs for 1972 estimated 
at $3,168 will be provided by an adjustment of the 1972 
Departmental salary appropriation during budget review. 

This report has been discussed with the Acting Chief Probation 
Officer and the Acting Business Manager, Municipal and Regional 
Employees Union, both of whom concur." 

SUMMARY OF RECOMMENDATIONS : 


In cumben t 


Present 

C 1 a '. i s i. f i c a t I o n 


Proposed 
Classification 


Effective 
Date 


M. 
K. 
J. 
A. 
N. 


Anderson 

Bogas 

Cobbin 

Fitch 

Nixon 


Probation 
Officer III 
P.G. 25($965)* 


Probation 

Officer III 

P.G. 26 ($965-1013) * 


March 1, 1971 


* Effective range under Personnel Regulation 160-1 (a) (2) 

1971 2nd half rates 


Your Board RECOMMENDS: 

(a) that the foregoing recommendations of the Acting Director of 
Personnel Services be adopted. 

(b) that the revised Class Specification No. 309 "Probation Officer 
III" be approved. 


FOR COUNCIL ACTION SEE ^m.{l\..£j4' — • 
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PROPERTY MATTERS 
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RECOMMENDATIONS 

1. Park Site #20, 4th Avenue and 
Victoria Drive 


The Supervisor of Property and Insurance reports as follows: 

"The acquisition of privately-ovmed properties for park purposes with- 
in the boundaries of Park Site #20 (generally South of Uth Avenue, 
West of Victoria Drive) were completed as part of the 1965 - 1970 
five-year Parks acquisition program. 

On December l^th 1970, City Council approved the 1971-75 Parks Site 
Purchase Program, in which the sura of $80,000.00 representing the 
estimated market value was included for the purchase of City-owned 
lots in this park site. The Parks Board has agreed to pay this sura 
and has approached the City with respect to the p\irchase of these 
lots. 

A plan of subdivision with respect to this park site and an adjacent 
school site has been prepared by the City Engineer and marginally 
numbered LD 1228. This plan will dedicate certain portions of the 
lots which are required for road purposes; will consolidate into 
one parcel all the privately-owned and City-owned lots acquired for 
park purposes together with adjacent closed roads; and will consol- 
idate into one parcel the school site and a closed portion of lith 
Avenue, as recommended by Council on January 25th 1972. It is there- 
fore 

RECOMMENDED 

(1) that the follo>dng tax sale lots be transferred for park use, 
for the sum of $80,000.00. Lots 9, 11, 12, 13 ex. E. 20', 

22 ex. E.20', 23, 2h, 27, 28 ex. right-of-way, 29, 30 and 
ptn. of C, Block 1, Subdivision D; Lots 21 and 30 to 32, 
Block 2, Subdivision B; all in Block lU6, D.L. 26UA; 

(2) that plan of subdivision marginally nurabered LD 1228 be 
signed on behalf of the City of Vancouver by the Mayor and 
the City Clerk and deposited in the Land Registry Office; 

(3) that the parcel designated "Lot F' on the plan of subdivision 
marginally numbered LD 1228 be turned over to the care, 
custody and control of the Board of Parks and Public Re- 
creation." 

Your Board 

RECOMMENDS the foregoing recommendation oi the Supervisor of Property and 
Insurance be approved. 

2. Assignment of Lease and Sub-Lease 
Victoria Drive Street End South 
and Waterlot fronting 


The Sup)ervisor of Property and Insurance reports as follows :- 

"By Resolution of Council dated October 19th, 1965, Victoria 
Drive Street End was leased to River Towing Company Limited 
for a 21 year term subject to one year's notice of cancel- 
lation after the first 5-year period, said lease to run 
concurrently with a sub-lease of the waterlot fronting Victoria 
Drive Street End. 

cont 'd. . . . 
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Application has now been received to assign the interests of 
River Towing Company Limited to Rivtow Marine Ltd. The above 
request results from a corporate name change and eanalgamation 
of numerous subsidiary companies including River Towing Company 
Limited. The original sub-lease requirements of the lease are 
being complied with. 

RECC*1MENDED that consent be given to am assignment of the 
Victoria Drive Street End and a sub-lease of the waterlot 
fronting Victoria Drive Street End from River Towing Compamy 
Limited to Rivtow Marine Ltd., subject to the approval of the 
North Fraser Harbour Commissioners as head lessor, the docu- 
ments of assignment to be satisfactory to the Corporation 
Counsel. " 

Your Board 

RECOMMENDS the foregoing recommendation of the Supjervisor of Property 
aind Insurance be adopted. 

3. Expropriation for Provincial Courts 
(Vancouver) Complex 
213-215 East Cordova Street 


The Supervisor of Property and Insurance reports as follows: 

"City Council on April 28th, 1970, approved the Board of 
Administration's recommendation that Lots 11 & 12, Block 5. 

D. L. 196, be expropriated for the Provincial Courts (Vancouver) 
Complex . 

Also approved was the recommendation appointing Professor 

E. C.E. Todd as the City's nominee to the Board of Arbitration. 

However, the City Solicitor, by letter dated February 14th, 
1972, a copy of which is attached, advised that Professor Todd 
has resigned his position as Arbitrator. The City Solicitor 
requests that Mr. Charles E. Morris be appointed in his place. 

RECOMMENDED that Mr. Charles E. Morris be app>ointed as the 
City's nominee to the Board of Arbitration in the above 
expropriation replacing Professor E. C. E. Todd." 

Your Board 

RECCM4ENDS the foregoing recommendation of the Supervisor of Property 
£uid Insurance be adopted. 

I).. Sale - Heavy Industrial 

N/E corner of Hawks Avenue and Cordova Street 
Redevelopment Project II, Area A-5 

The Supervisor of Property and Insurance reports as follows: 

"The City of Vancouver, in partnership with the Government ol Canada 
(Central Mortpape and Housing Corporation) and the T>rovince of 
British Columbia, has, under Urban Renewal Project 2, acquired and 
cleared certain lands which were advertised for sale through this 
office on behalf of the Partnership subject to the following con- 
ditions : 

(a) purchasers must sutwiit with their offers for the land infor- 
mation on the use and approximate size and type ol' building 
or buildings proposed; 

cont ' d. . , . . 
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(b) purchasers will be required to enter into an agreement with 
the City of Vancouver to start development within eighteen 
months and to complete development within thirty-six months 
from the date of the purchase; 

(c) the date oi' sale will be the date of issuance of the develop- 
ment permit; 

(d) the successful tenderer must obtain a development permit 
within 120 days from the date ol Council's approval of the 
sale ; 

(e) no purchaser shall, except with the prior written consent ol 
the City, resell, lease or otherwise dispose of the land in 
the project area before development is completed; 

(f) the purchaser shall grant the City on behalf oi the Partner- 
ship an option to repurchase the land at the net sale price, 
which option will be exercised if development is not started 
within 18 months or is not completed within 36 months from 
the date of purchase; 

(g) the purchaser agrees if his bid is accepted to support any 
local improvements which have been initiated by the City and 
to pay the levies imposed against the land under the Local 
Improvement By-law with respect thereto. 

RECOMMENDED that the following offer to purchase be approved under 
the terms and conditions set down by City Council. 


Name Lot Size Sales Price Zone 

Arlor A l6,923 sq.ft. $60,000.00 M-2 Heavy 

Properties Irregular Industrial 

Limited 

Terms ; One quarter down and the balance payable in \x equal instal- 
ments at 6, 12, 18 and 2lj. months. 

The purchaser proposes to develop a one' storey concrete block indiis- 
trial building in accordance with existing zoning regxilations . The 
Planning Department has approved the proposed form ol development. 


5. SALES - RESIDENTIAL 


Recommended that the following sales by tender be approved xmder the terms and 
conditions set down by City Council, being in each case the highest offer re- 
ceived. 


Name 

Blackmore 

Constr. 

Limited 


re ; 


Lot 10 except Pel. "A", Ref. Plan 128ii and except 


Sub. "A" =^nd "B' 


Plan 5856, and except the South 
"A" and except Subs 


10 feet ol Lot 10 (except Pel. 
"A" and "B", filing 35207), Block 5, D.L. 31I4, 
S/S U9th Avenue West of Dunbar. Zoned: RS-1 


Lot Approx.Size Sales Price Terms 
10 66' X 136' $20,050.00 C-ish 


Co nditions 

Site contains peat, no 
guarantee given to so\ 1 
stability; 

Development to be in 
accordance with "Sewerar 
Drainage h Development i 
the Lower Musqueam Area*' 
report, R/C Oct. 5/65 


cont ' d . 
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re : 


Tx>t A ol the West 66' ol lot 10 except the South 
10' established flllnfi: 35207, Block 5, D.L. 3lU, 
S/S U9th Avenue, West of Dunbar, Plan 5856, 
Zoned : RS-1 


Name 

Blackmore 

Constr. 

Limited 


Lot 
A 


Approx.Size 
66' X 136' 


Sales Price Terras 


$20,050.00 Cash 


Conditions 

Public Utility Easement 
over W. 5 ' 5 

Site contains j)eat, no 
guarantee given to soil 
stability; 

Development to be in 
accordance vilth "Sefwerag 
Drainage & Development i 
the Lower Musqueam Area" 
report, B/0 Oct. 5/65. 


Name 
Hugo 

Morawsky 


Par 

Constr. 
Limited 

Par 

Cons tr . 
Limited 

Par 

Constr. 
Limited 


re : 

Lot 
D 


T.ots r to a Inclusive, Block 103, D.L. 36, 
Plan lUl6l, West Side Joyce Street, between 
29th ^venue and tfoscrop Street. Zoned RS-1 

Approx.Size Sales Price Terms 


li,800 sq.ft. $12,260.00 
Irrepular 


U5' X 99' $12,900.00 


li5' X 99' $12,800.00 


U5' X 99' $12,600.00 


City 
Terms 
@ 9% 

City 
Terms 
® 9% 

City 
Terms 
@ 9% 

City 
Terms 
® 9% 


Conditions 

Subject to a bulkhead 
agreement . 


Subject to a bulkhead 
agreement . 


Subject to a bulkhead 
agreement 


Subject to a bulkhead 
agreement. 


Name 

Kline Bros. 
Realty Ltd. 


Kline Bros. 
Realty Ltd. 


Ideal 
Enter- 
prises 
Limited 


re : 

Lot 
A 


LotsA-C inclusive. Block 0, Section hh, THSL 
Plan llil22. Sit: N/S l6th Avenue, bet. Kaslo 
and Renfrew Streets. Zoned: RS-1 


Approx.Size 
hh* X 121' 


Sales Price Terras 


$1U, 700.00 


B UU' X 121' $1U,700.00 


hh* X 121' $1U,9U0.00 


City 
Terms 
® 9% 


City 
Terms 
® 9% 


City 
Terms 
@ 9% 


Conditions 

Subject to a bulkhead 
agreement; 

Site contains fill, no 
guarantee given to soil 
stability. 

Subject to a bulkhead 
agreement; 

Site contains fill, no 
guarantee given to soil 
stability. 

Subject to a bulkhead 
agreement; 

Site contains fill, no 
guarantee given to soil 
stability. 
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r(=: Lots C 8s D inclusive, Block N, Sec. hh, THSL 
Plan 1U122, S/S l6th Avenue between Kaslo and 
Renfrew Sts . , & Former 17th Avenue. Zoned RS-1 


Ken Milnes 


Block Bros, 
Limited 


I48' X 107' $ll4,65l.OO 


6,893 sq.ft. $114,6140.00 
Irregular 


City 
Terras 
@ 9% 

City 
Terms 
@ 9t 


Site contains fill, no 
pjuarantee piven to soil 
stability. 

Site contains fill, no 
guarantee given to soil 
stability. 


Name 

Andrew 
Rusin 


Cecil 
Morton 
Homes Ltd 


Cecil 
"^srton 
Homes Ltd. 


Mi -Mo 

Holdinps 

Limited 


Georrre 
Rusin 


re : 

lot 
E 


G 


H 


Ixjts E - K inclusive. Block N, Sec. I4I4, THSL 
Plan Il4l22, N/S l6th Avenue between Kaslo and 
Renfrew Streets. Zoned RS- 1 (Cont'd) 

Approx.Size Sales Price Terms 


8,637 sq.ft. 
Trreeular 


$114,927.57 


7,726 sq.ft. 
Trrepular 


6,826 sq.ft. 
Trrerular 


$15,000.00 


$15,000.00 


City 
Terms 
@ 9% 


City 
Terms 
@ 9% 


City 
Terms 
® 9% 


7,396 sq.ft. $114,620.00 
Trrefular 


City 
Terms 

@ 9% 


6,675 sq.ft. $114,957.79 City 
Irregular Terms 

@ 9% 


Kline Bros. J 52' x 110' $ll4,U0O.OO 
Realty Ltd. 

Klinp Bros. K 52' x 110' $ll4,)j00.00 
Realty Ltd. 


City 
Terms 
® 9% 

City 
Terms 


Conditions 

Site contains fill, 
no guarantee given to 
soil stability; 
Public utility easement 
over the Southerly 5 ' • 

Site contains fill, no 
guarantee given to soil 
stability; 

Public utility easement 
over the Southerly 5'. 

Site contains fill, no 
guarantee eiven to soil 
stability; 

Public utility easement 
over the Southerly 


Site contains fill, no 
guarantee given to r.oi l 
stability; 

Public utility easement 
over the Southerly 5'- 

Subject to a bulkhead 
agreement; 

Site contains fill, no 
guarantee given to soil 
stability. 

Site contains fill, no 
guarantee given to soil 
stability. 

Sito contains fill, no 
"Tiarantee given to soil 
stability. 
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RECOMMENDATION 

6. Extension of City's Liability 

Insurance Coverage for One Year 

The Director of Finance and Supervisor of Property & Insurance 
report as follows: 

"On November 3, 1970, Council adopted a detailed report from the 
Director of Finance recommending a review in depth of the City's 
liability insurance requirements. In adopting the report, 
Council established a committee of officials and approved the 
appointment of an insurance consultant to assist the committee 
in its review. 

A great deal of work has been done. The review has reached the 
stage of preparing the detailed documents to be given to the 
competing brokers so that they may prepare their proposal- 
quotations. However, the work that remains is legal and the Law 
Department has been unable to devote sufficient time during the 
last half year to complete the work. 

The existing liability policy expires on April 1, 1972 and it is 
impossible to complete the review and have the brokers submit 
their proposals in time. 

We would therefore RECOMMEND 

That the existing liability insurance policy be extended for one 

year at a permium cost of $1[|.,200 (1971 premium $1i4-,200) plus 

$600 for additional premises that have been added in the past year. 

Your Board 

RECOMMENDS that the above recommendation of the Director of 
Finance and Supervisor of Property and Insurance be adopted. 

7. Advance Purchase - Britannia Community 
Services Centre - 1 637 William Street 


The Supervisor of Property and Insurance reports as follows 

"On July 13th, 1971, City Council authorized the Supervisor 
of Property and Insurance to negotiate the advaaice purchase 
of private properties in Stage I of the proposed Britannia 
Community Services Centre on the initiative of owners. 

Lot 19, Block 38, D.L. 264A, known as 1637 William Street, 
is located in Stage I and has been offered for sale to the 
City by the owners. 

These premises comprise a 2'5Storey and basement frame dwel- 
ling with a main floor area of approximately 950 sq. ft., 
erected in 1912 on a site 33* x 122', zoned RM-3, This 
dwelling contains 11 rooms, divided into 4 rental units, 
11 plumbing fixtures, has a patent shingle roof, siding 
exterior, full concrete basement and is heated by an automatic 
gas hot air furnace. All units are presently occupied by 
tenants. The condition of this dwelling is average for age 
and type . 

Following negotiations, the owners have agreed to sell for the 
sum of $23,000.00 subject to the following:- 

(a) An advance payment to the owners in the sum of 
$5,000.00 upon receipt of a registrable deed in 
favour of the City of Vancouver. 

cent 'd . . . . 
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(b) The sale date to remain open until June 30th, 1972. 

(c) The balance of the purchase price to be paid to the 
owners upon delivery of vacant possession of the 
property. 

(d) The owners to reserve the right to remove 4 gas 
stoves and 4 refrigerators at the time the tenants 
vacate; before or after the City takes possession of 
the premises. 

The foregoing represents a fair and reasonable price for this 
property. This transaction has been reviewed by Central 
Mortgage & Housing Corporation and the details thereof entered 
in their records. It is proposed to demolish this dwelling 
when vacant. 

RECCWMENDED that the Supervisor of Property & Insurance be 
authorized to acquire this property for the sum of $23,000.00 
on the foregoing basis chargeable to Code #53l/l217 - Advauice 
Purchases - Redevelopment." 

Your Board 

RECOMMENDS the foregoing r^^^ommendation of the Supervisor of Property 
& Insureoice be adopted. 


8. Acquisition for Replotting - S.E. Sector 
3192 S.E. Marine Drive 

The Supervisor of Property and Insurance reports as follows: 

"City Council on March 30th, 1971, approved the Board of 
Administration recommendation that the Lot G in the North 
Part of Block 8, D.L. 330, be expropriated for the 
realignment of S.E. Marine Drive and for replotting 
purposes . 

Also, on November 16th, 1971, City Council approved the 
Board of Administration recommendation approving the offer 
of $45,000.00 as compensation for the property and appointing 
Professor E. C. E, Todd as the City's nominee to the Board of 
Arbitration. 

However, the City Solicitor has now advised that Professor 
Todd has resigned his p>osition as Arbitrator. The City 
Solicitor requests that Mr. Charles E. Morris be appointed 
in his place. 

RECC^IMENDED that Mr. Charles E. Morris be appointed as the 
City's nominee to the Board of Arbitration in the above 
expropriation replacing Professor E. C. E. Todd." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 


Board of Administration, March 3, 1972 
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Acquisition for Camosun Park Extension 
ijOOO Block West 22nd Avenue 


The Supervisor of Property and Insurance reports as follows :- 

"On September 21st, 1971, City Council approved the expropria- 
tion of Sub. 10 of Lot 2 and Lot 17 of Lot 4, both in Block 42, 
D.L, 139, the owners having refused final offers of $5,250,00 
for each lot. 

These lots are located on the North and South sides, respect- 
ively, of 22nd Avenue between Camosun auid Crown Streets and 
are the two remaining privately-owned lots required for this 
park site. 

Said lots are each 33 • x 122' in size, zoned RS-1, One Family 
Dwelling District, and lack all services. 

As a result of further negotiations, through the solicitor 
for the owners, they have agreed to sell for the total sum of 
$11,500.00 (i.e. $5,750.00 per lot), inclusive of all con- 
siderations, as of Jamuary 1st, 1972. This settlement price 
is considered to be realistic and is endorsed by the City 
Solicitor. 

RECOMMENDED that the Supervisor of Property and Insurance be 
authorized to acquire the above property for the sum of 
$11,500.00 on the foregoing basis chargeable to Code 4189/- 
(Park Board Clearing Account.)" 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insuraince be adopted. 


10. SALES - Residential 


Recommended that the lollowinp offer to purchase received by the Supervisor 
of Pronerty ^ Insurance be approved under the terms and conditions set down 
by City Council, being in this case the highest oJ fer received. 


re: lot L, Block N, Section hh, T.H.S.L. 
Situated on Kaslo Street between the 
Former 17th Avenue and the lane North 


Name 

Luifi 
Qarbin 


Lot Appro y . Size Sale s Price Term s 

L X nO' $15^,600.00 City 

Terms 
@ 9t 


Conditions 

The lot contains 

fill, no f:uarantee 

E^iven to soil 

stability; 

Subject to bulkhead 

apreement; 

Subject to a public 

Utility Easement 

over the South 5' . 


TOR COUNCIL ACTION SEE PAGE(S) . 
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STANDING COMMITTEE ON TRANSPORTATION 


FEBRUARY 24, 1972 


A meeting of the Standing Coiranittee of Council on Transportatic- 
was held on Thursday, February 24, 1972, at 9:30 a.m. in #2 
Committee Room. 


PRESENT! 


Alderman Wilson, Chairman 
Aldermen Hardwick, Sweeney, Bird, 

Broome, Phillips, Rankin 

and Linnell. 


ABSENT! 


His Worship the Mayor (Civic Business) 
Alderman Adams (Leave of Absence) 
Alderman Calder 


CLERK: 


M. James 


The Minutes of the meeting of January 13, 1972, were adopted. 


PART II 

The following action of the Committee is submitted to Council 
for INFORMATION: 

1. Third Crossing - Burrard Inlet 

At the regular Council meeting of February 1, 1972, Alderman 
Phillips submitted to each Member of Council a copy of drawing 
No. 314 as prepared by Swan Wooster - C.B.A. in their three volume 
report of the Third Crossing of Burrard Inlet. This drawing showed 
certain approaches on the south end of the Crossing as it entered 
the City of Vancouver, and Alderman Phillips questioned the arrange- 
ments made to handle the various traffic flows to the Crossing. 

The Chairman reminded the Committee Members present that he 
had stated at that February 1st meeting of Council, his intent to 
call a meeting of the Transportation Committee to review details 
such as the one raised by Alderman Phillips. 

To assist the Committee, Mr. Leighton and other members of the 
Consultants' consortium were present. 

The various Committee Members raised points with the Consultants 
and the members of the staff present, and discussed generally the 
relationships of certain details and certain overall assumptions 
made in the development of the design of the Third Crossing of 
Burrard Inlet and its connections to other traffic facilities in the 
City of Vancouver. 

The Committee discussed the broad impact of transportation on 
the development of the central business district and the other areas 
of the City and were given further information by members of the 
staff present. 


The meeting adjourned at approximately 11:00 a.m. 


FOR COUNCIL ACTION SEE PAGE(S) .. Jj2£...~- 
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REGULAR COUNCIL MEETING 

A Regular meeting of the Council of the City of Vancouver 
was held on Tuesday, March 14, 1972, in the Council Chamber, at 
approximately 9:30 a.m. 

PRESENT ; His Worship the Mayor 

Alderman Adams, Bird, Broome, Calder, 
Hardwick, Linnell, Phillips, 
Rankin, Sweeney and Wilson. 

CLERK TO THE COUNCIL R. Thompson. 

PRAYER 

The proceedings in the Council Chamber were opened with 
prayer . 

ACKNOWLEDGMENT 

His Worship the Mayor acknowledged the presence in the 
Council Chamber of students from Sir Winston Churchill 
Secondary School, under the direction of Miss Beck. 

'IN CAMERA' MEETING 

The Council agreed to an 'In Camera' meeting later this 

day. 

ADOPTION OF MINUTES 

MOVED by Alderman Broome, 
SECONDED by Alderman Bird, 

THAT the Minutes of the Regular Council meeting (including 
'In Camera'), dated March 7, 1972, be adopted. 

- CARRIED. 

COMMITTEE OF THE WHOLE 

MOVED by Alderman Bird, 
SECONDED by Alderman Broome, 

THAT the Council resolve itself into Committee of the 
Whole, His Worship the Mayor in the Chair. 

- CARRIED. 


REPORT REFERENCE AND BOARD OF ADMINISTRATION REPORT 

A. New Provincial Courts 

(Vancouver) Complex 

The Board of Administration, under date of March 13, 1972, 
submitted the following report in regard to construction of the 
new Provincial Courts (Vancouver) Complex: 


(continued) 
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REPORT REFERENCE AND BOARD OF ADMINISTRATION REPORT (cont'd) 

New Provincial Courts 
(Vancouver) Complex 
(continued) 


• The City Building Inspector reports as follows: 

"Pursuant to the resolution passed by the Vancouver City Council 
on January 26th, 1971, tenders were received for construction of 
the new Provincial Courts (Vancouver) Complex, 

The tenders provide for construction of the facilities proposed 
in the Architects' preliminary report and estimates, which in- 
cluded 14 Court Rooms and underground parking facilities, and 
also for t\vo additional Court Rooias, additional interview sp>ace, 
two libraries and storage apace in the basement area, in accor- 
dance with the foregoing resolution. 

The tenders also provide facilities in the Courts building for 
loading and unloading Police vehicles used for transporting 
persons in custody. These facilities were recommended in a 
report prepared by the Systems Analyst following study of the 
custodial arrangements required for the new Courts Complex, 
In addition to the basic tenders listed below, bidders were re- 
quired to quote separate prices providing for optional addition 
or deletion of certain specified items, and for provision of 
certain alternative finishes and materials. Each tender was 
accompanied by a Bid Bond in the amount of Three Hundred Thousand 
Dollars, 


Grimwood Construction Ltd, $3,867,000,00 

Dawson & Hall Ltd. 4,029,242,00 

Janin Western Constractors Ltd, 4,165,430,00 

Cana Construction Co. Ltd. 4,190,000,00 

Northern Construction Co, 4,238,400,00 

Commonwealth Construction Co, 4,329,830,00 

The tenders were examined and found to be in order. The lowest 
tender is that of Grirawood Construction Ltd, 


The Architects, with the concurrence of the City Building Inspector, 
recommend that Council accept the tender of Grirawood Construction 
Ltd. and award the contract on the following basis; 


Basic Tender $3,867,000,00 

Additional iteras including 
sidewalks, flagpoles, service 
and staff elevators, pneuraatic 
conveyor systcTn for documents, 
and conduit for intrusion 

alarms 1 38 , 305, OO 

contr/v::t amount £4 ,005^ 305,00 

Present Cost Estimator 


On tho basin of tho forogoing contract and current estimates coverinri 
all capital expenditures necessary to complete the complex as now 
proposed, the total cost of the project is now estimated to be 
$6,209,246.00 as follows: 

Building and Site Development, including 
underground parking and tunnel under 

Cordova Street $4,005,305 


(continued) 
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REPORT REFERENCE AND BOARD OF ADMINISTRATION REPORT (cont'd) 

New Provincial Courts 
(Vancouver) Complex 
(continued) 

Architectural & Enqineering Fees: 

Architects & Consulting Engineers $292,581 
Acoustical Consultant 11,560 

Communications Systems, Design & 
Supervision 16 ,650 

Sub- total $ 320,791 

Management Consulting Fees (expended) $ 24,000 

Furniture, Miscellaneous Furnishings 
and Equipment: 

- Court Room Furniture $ 88,000 

- Office Miscellaneous Furniture 

for public areas, offices, staff 

and public cafeteria, and storage 

rooms 106,000 

- Cafeteria kitchen equipment 51,000 
Sundry Equipment 5,000 

Sub-total $ 250,000 

Communications and Electrical Systems: 

Telephone system installation 
charges & incidental costs $ 13,000 

Intercoramunication , public address 
& emergency alarm systems for 

Court Rooms, lobbies and offices 30,400 

Courts sound reinforcing, hearing 

aids, and audio-visual facility 4,200 

Court recording system, basic in- 
stallation 24,0O0 

Provi5;ion for additional recording 

instruments 20,000 

Audio-visual surveillance and 
paging systems, custodial corri- 
dors 12,600 

Provision for Intrusion Alarm 

System 8,000 

Hydro service connection charge 4,000 

Connection of fire alarm system 

to City system 2,000 

Provision for extending pneumatic 

conveyor to Public Safety Building 5 ,000 

Sub- total $ 123,200 


Other Miscellaneous Costs: 


Travelling Expenses (expended) 

$ 2 

,450 

Soils investigation, drilling 



and analysis 

4 

,000 

Salary Expenses, Clerk of the 



Works 

25 

,000 

Legal notices, printing and sundry 



items 

1 

,500 

Moving furniture and records 

10 

,000 

Materials testing and inspections 

13 

,000 


Sub-total $ 55,950 


(continued) 
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REPORT REFERENCE AND BOARD OF ADMINISTRATION REPORT (cont'd) 

New Provincial Courts 
(Vancouver) Complex 
(continued) 

Contingency sum with respect to items 

other than building costs ..• ••••• $ 10,000 

Discount on Debenture Sales $ 90,000 

Site Acquisition & Demolition . $ 1,065,000 

Relocation of Services $ 195,000 

Provision for extending tunnel into Public 
Safety Building, and necessary structural 
alterations to complete custodial and 

staff corridors $ 70,000 

TOTAL COST OF PROJECT $ 6,209,246 

LESS AVAILABl-E FUNDS, AS FOLLOWS: 

1966-70 Capital Program $3,300,000 

1971-75 Capital Program 1,240,000 
Provision within 1971 Supplementary 

Capital Budget 1 ,45.^,500 

TOTAL $ 5,993,500 

TOTAL DEFICIENCY $ 215,746 

Source of Additiona l Funds 

The Comptroller of Accounts advises that if Council wish to approve 
the foregoing estimates and proceed with the project as recommended 
above, the necessary additional funds will be provided in the 1972 
Supplementary Capital Budget. 

Recommendations ; 

(1) THAT the Director of Finance be instructed to make provision 
within the 1972 Supplementary Capital Budget for the amount 
of $215,746. 

(2) THAT Council accept the tender of Grimwood Construction Ltd. 
in the amount of $4,005,305 and enter into a contract with 
them for construction of the Complex, such contract to be 
satisfactory to the Corpxjration Counsel. 

(3) THAT the City Treasurer be authorized to return the bid 
bonds to the unsuccessful bidders." 


Your Board RECOMMENDS that the recommendations of the City Building Inspector 
be adopted. ' 

The Building Inspector gave a report explanation. 

MOVED by Alderman Broome, 

THAT the recommendations in the foregoing Board of Adminis- 
tration report be approved. 


- CARRIED. 


Regular Council, March 14, 1972 
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UNFINISHED BUSINESS 

1. Rezoning : N/W Corner of 
Victoria Drive and 2nd Avenue 

A communication was noted from the firm of Macdonald, Russell 
and Kowarsky, Solicitors, requesting a deferment of the application 
to rezone the north-west corner of Victoria Drive and 2nd Avenue, 
until a later date. 

It was agreed to defer the hearing of the delegation on this 
matter, pending arrangements to be made through the City Clerk. 

2 . Killarney Senior Concert Band 

It was agreed to defer consideration of this matter, pending 
the hearing of a delegation later this day. 

COMMUNICATIONS OR PETITIONS 

1. CFMM - Joint Municipal Committee 
on Intergovernmental Relations 

His Worship the Mayor submitted the following communication 
of March 9 , 1972 : 

" A letter addressed to Alderman Phillips has 
been received from the President of the CFMM re- 
questing the appointment of a representative of 
Council on the above-mentioned Committee. 

I wish to accordingly RECOMMEND that Alderman 
Phillips be appointed as Council representative. 

It is also noted in the letter that a meeting 
of the Joint Committee has been convened for Saturday, 
May 20th in Quebec City, immediately preceding the 
CFMM Conference . " 

MOVED by Alderman Bird, 

THAT Alderman Phillips be appointed, accordingly. 

- CARRIED. 


2. Proposed Canadian Broadcasting 

Corporation Regional Headquarters: 
Block 57 


A communication was submitted from the President of the C.B.C., 
in reply to the Council's previous inquiry in respect of progress 
in construction of the proposed C.B.C. Regional Headquarters, on 
Block 57. Details of progress are set out in the communication, 
noting that an appropriate abutment will be included in the 
construction plans, but stating that inclusion of an overpass, as 
proposed by the City, could not be justified if, by so doing, the 
costs would substantially exceed target figures. 

MOVED by Alderman Broome , 

THAT this communication be received for information. 


- CARRIED. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 

B. Board of Administration 

GENERAL REPORT, March 10, 1972 

WORKS AND UTILITY MATTERS 

Requested Closure of Melrose Avenue - 
Midlothian Avenue to Peveril Avenue 
(Clause 5) 

It was agreed to defer consideration of this clause, pending 
hearing of a delegation from the Park Board, as requested. 



Local Improvements - 
Initiative Principle 
(Clause 6) 


MOVED by Alderman Broome, 

THAT Clause 6 of the Board of Administration report (Works 
and Utility Matters), dated March 10, 1972, be adopted. 

- CARRIED BY THE 
REQUIRED MAJORITY. 


Federal-Provincial Employ- 
ment Loans Program 
(Clause 8) 

MOVED by Alderman Adams , 

THAT Clause 8 of the Board of Administration report (Works 
and Utility Matters), dated March 10, 1972, be adopted, after a 
clerical change is made on Page 7, under the heading of Sidewalk 
Construction (ii) , to read as follows: 

* 

"3 7th Avenue, N/S , Oak to 175.9 ft. East of 
the lane East of Granville." 

(* correction) _ ^^^^^^^ 


Tender #721 - Pavements, Curbs and 
Sidewalks on Sundry Streets and Lanes 
and Local Improvement on Special Grounds 
(Clause 9) 

MOVED by Alderman Bird, 

THAT Clause 9 of the Board of Administration report (Works 
and Utility Matters), dated March 10, 1972, be adopted. 


- CARRIED BY THE 
REQUIRED MAJORITY. 


Winter Employment Program: 
Works of Art and Music 
(Clause 10) 


MOVED by Alderman Bird, 

THAT the recommendation of the Director of Social Planning/ 
Community Development, as forwarded by the City Engineer and the 
Board of Administration, and set out in this clause, be approved. 


- CARRIED. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 
Board of Administration 

GENERAL REPORT, March 10, 1972 (cont'd) 

WORKS AND UTILITY MATTERS (cont'd) 

Balance of Works and Utility Matters 

MOVED by Alderman Adams , 

THAT Clauses 1, 2, 3, 4 and 7 of the Board of Administration 
report (Works and Utility Matters), dated March 10, 1972, be 
adopted . 


- CARRIED. 


SOCIAL SERVICE AND HEALTH MATTERS 


Computer Assisted Welfare System 
(Clause 1) 

It was agreed to defer consideration of this clause, pending 
the demonstration to take place later this day. 


Mountain View Cemetery 
- Future Planning 
(Clause 2) 


MOVED by Alderman Phillips, 

THAT Clause 2 of the Board of Administration report (Social 
Service and Health Matters), dated March 10, 1972, be adopted, in 
eluding the recommendations therein by Alderman Broome. 

- CARRIED. 

Unemployment Insurance Benefits 

and Social Allowances 

(Clause 3) 


MOVED by Alderman Adams , 

THAT Clause 3 of the Board of Administration report (Social 
Service and Health Matters), dated March 10, 1972, be adopted. 


- CARRIED. 


Bill No. 30 (1972) 
Family Relations Act 
(Clause 4) 

MOVED by Alderman Rankin, 

THAT this clause be approved, and a committee be appointed, 
to comprise appropriate members of Council and such other 
appropriate parties as His Worship the Mayor may determine, to 
appear before the Social Welfare and Education Committee of the 
Provincial legislature, to present the City's position in respect 
of Bill No. 30 (1972) re Family Relations Act. 


- CARRIED. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 

BUILDING AND PLANNING MATTERS 

Jericho Land Fill 
(Clause 2) 

MOVED by Alderman Bird, 

THAT the matter of a Development Permit, not taken out by the 
Federal department concerned, with respect to Jericho land fill, 
be taken up with the appropriate authorities , with the request that 
a Development Permit be taken out and that a plan re the fill 
be supplied. 

- LOST. 

MOVED by Alderman Broome, 

THAT Clause 2 of the Board of Administration report (Building 
and Planning Matters), dated March 10, 1972, be received for informa- 
tion . 

- CARRIED. 

Request to Keep 6 Horses 
at 3226 West 49th Avenue 
(Clause 1) 

MOVED by Alderman Broome, 

THAT Clause 1 of the Board of Administration report (Building 
and Planning Matters), dated March 10, 1972, be adopted. 

- CARRIED. 

FIRE AND TRAFFIC MATTERS 


(i) MOVED BY Alderman Bird, 
THAT Clauses 1 and 2 of the Board of Administration report (Fire 
and Traffic Matters), dated March 10, 1972, be received for informa- 
tion . 

- CARRIED. 

(ii ) Coroner's Jury; Recommendations 

It was agreed that Coroner's Jury recommendations, received in 
future, be circulated to Members of Council for information. 

FINANCE MATTERS 

Request for Surplus Furniture: The 
Vancouver Association for the Mentally Retarded 
(Clause 4) 

After considering this clause, it \fa.s 

MOVED by Alderman Adams, 

THAT surplus City furniture, requested by The Vancouver 
Association for the Mentally Retarded, as set out in the Board of 
Administration report (Finance Matters), dated March 10, 1972, 
be turned over to the Association, at no charge. 


. . 8 


- CARRIED BY THl': 
REQUIRED MAJORITY. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 
Board of Administration 

GENERAL REPORT, March 10, 1972 (cont'd) 

FINANCE MATTERS (continued) 

Balance of Finance Matters 

MOVED by Alderman Broome, 

THAT, with respect to the Board of Administration report 
(Finance Matters), dated March 10, 1972, Clauses 1 and 2 be 
adopted, and Clause 3 be received for information. 

- CARRIED. 

C. Property Matters, 
March 10, 1972 

Sales Residential 
(Clause 7) 

MOVED by Alderman Calder, 

THAT the recommendation of the Supervisor of Property and 
Insurance, recommending approval of sales, not taking into 
account the appeal of Ideal Enterprises Limited, and being the 
first recommendation of the Supervisor of Property and Insurance 
in the report, be approved. 

- CARRIED. 

Balance of Property Matters 

MOVED by Alderman Linnell, 

THAT, with respect to the Board of Administration report 
(Property Matters) , dated March 10, 1972, Clauses 1, 2, 3, 4 and 
8 be adopted, and Clauses 5 and 6 be received for information. 

- CARRIED. 

D. Suburban Commercial Study Report 

The Board of Administration, under date of March 1, 1972, 
submitted the following report in connection with Suburban Com- 
mercial Study: 

' The Director of Plaaning and Civic Development reports as follows: - 

"At the Council meeting of July 28, 1070, His Worship the Mayor 
directed the Director of Planning and Civic Development to submit 
a progress report in the matter of study of commercial zoning 
areas in the City. Subsequent progress reports have been made to 
Council. The Suburban Commercial Study report now submitted 
presents information about the suburban commercial areas of 
the City. It suggests a classification system which relates the 
type and functions of business areas to the level of service 
provided . 

The report also suggests policies for suburban business areas 
related to City deve! opment. The policies, if accepted, would 
serve as a guide; to City decisions on the ultimate development of 
suburban commercial centres as well as the class of business 
uses within the areas. The department is now undertaking rezoning 
studies of specific areas and a review of the regulations for the 
C-1 and C-2 zoning districts. 

' (continued) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 


Suburban Commercial Study 
Report (continued) 

It is RECOMMENDED: 

that the report be received by Council and referred 
to the Standing Committee on Planning and Develop- 
ment for discussion and recommendation to Council; 

that the report be distributed to the Vancouver City 
Planning Commission and to interested groups 
throughout the City for their information." 

Your Board recommends that the foregoing RECOMMENDATIONS 
of the Director of Planning and Civic Development be adopted,' 


MOVED by Alderman Hardwick, 

THAT the recommendations in the foregoing Board of Adminis- 
tration report, dated March 1, 1972, be approved. 

- CARRIED. 

E. Pedestrian Overpass - 
Cassiar/Hiqhway 401 

The Board of Administration, under date of March 2, 1972, 
submitted a report on Pedestrian Overpass - Cassiar/Highway 401, 
in which a report of the City Engineer is set out, drawing the 
Council's attention again to the Board of Administration report 
of October 22, 1971, relating to the same subject. 

At the previous consideration by Council, the matter of 
considering alternatives for pedestrian Crossings of Cassiar Stre 
was deferred, tor review after the Provincial government overpass 
wa s compl e te d . 

This overpass is completed, and the two alternatives before 
Council are: 

(i) leave the situation as it is, with the existing 

pedestrian-actuated signal at the intersection of 
Cassiar and Highway 401; or 

(ii) approve an overpass arrangement, as shown on a plan 
submitted: proposed alignment of Cassiar Street 
Overpass . 

In this respect, a communication was noted from the Hastings 
Sunrise Action Council, requesting postponement of the matter 
until consideration has been given to a plan for residential 
development of the area bounded by Adanac, Cassiar, Charles and 
Boundary . 

MOVED by Alderman Phillips, 

THAT this matter be tabled, pending the hearing of a 
delegation, as requested. 


- CARRIED. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 

F. 1971 Centennial Conuni ttee : 
Final Report to Council 

The 1971 Centennial Committee, comprised of His Worship 
the Mayor and Alderman Sweeney, reported under date of March 8, 
1972, as follows: 

"The Committee expresses its gratitude to members of 
Council, Civic Boards and Commissions who participated in making 
the B.C. Centennial celebrations a success in the City. 

In particular, special thanks are commended to the many 
Civic organizations who contributed voluntarily much time and 
effort to the events. 

It is noted that not one penny of the Civic allocation 
of $88,000 went towards administration. All administrative work 
was performed voluntarily. 

It is further noted, that an amount of $37,122.01 was 
returned by the Committee to general revenues. 

A list of funds expended for celebrations is attached 
for information." 

(Attachment on file in City Clerk's office.) 


MOVED by Alderman Adams, 

THAT this report be received; and congratulations be ex- 
tended to His Worship the Mayor and Alderman Sweeney. 

- CARRIED. 

COMMITTEE OF THE WHOLE 

MOVED by Alderman Broome, 

That the Committee of the Whole rise and report. 

- CARRIED. 

MOVED by Alderman Broome, 
SECONDED by Alderman Adams , 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED. 

MOTIONS 

A. Allocation of Land for Highway Purposes, 
163 3 East 31st Avenue 


MOVED by Alderman Rankin, 
SECONDED by Alderman Wilson, 

THAT, WHEREAS the registered owners have conveyed to the City 
of Vancouver, for highway purposes, the following described lands: 

North 10 feet of Lot 3 of Subdivision 17, Blocks 7, 9 

and 11, District Lot 352, Group 1, New Westminster District, 

Plan 3435 (1633 East 31st Avenue) 

(continued) 
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Allocation of Land for Highway Purposes, 
1633 East 31st Avenue (continued) ' 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for highway purposes, 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated 
for highway purposes, and declared to fonti and constitute 
portions of highway. 

- CARRIED. 

B. Allocation of Land for Highway Purposes 
1607 East 31st Avenue 


MOVED by Alderman Rankin, 

SECONDED by Alderman Wilson, 

THAT, WHEREAS the registered owner has conveyed to the City 
of Vancouver, for highway purposes, the following described 
lands : 

North 10 feet of Lot 1 of Lot 17, Blocks 7, 9 and 
11, District Lot 352, Group 1, New Westminster 
District, Plan 3435 (1607 East 31st Avenue) 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for highway purposes. 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated 
for highway purposes, and declared to form and constitute 
portions of highway. 

- CARRIED. 

C. Allocation of Land for Highway Purposes, 
4675 Gladstone Street 


MOVED by Alderman Rankin, 
SECONDED by Alderman Wilson, 

THAT WHEREAS the registered owners have conveyed to the City 
of Vancouver, for highway purposes, the following described 
lands : 

All that portion of Sub. "D" of Lot 6, Block 3, District 
Lot 393, Group 1, New Westminster District, Plan 2001, 
lying to the north of a line drawn parallel to and 10 feet 
perpendicular distant southerly from the northerly limit 
of said Lot "D"; the same as shown outlined red on plan 
prepared by A. Burhoe , B.C.L.S., dated February 25, 1972, 
and marginally numbered LF5961, a print of which is here- 
unto annexed. (4675 Gladstone Street) 

AND WHEREAS it is deemed expedient and in the public 
interest to accept and allocate the said lands for 
highway purposes. 


(continued) 


Regular Council, March 14, 1972 

MOTIONS (continued) 


Allocation of Land for Highway Purposes, 
4675 Gladstone Street (continued) 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated 
for highway purposes, and declared to form and constitute 
portions of highway. 

- CARRIED. 

D. Resurfacing, widening and construction of 
Concrete Curbs, on Special Grounds, 
Knight Street, 49th Ave, to 57th Ave. 

MOVED by Alderman Wilson, 
SECONDED by Alderman Broome, 

WIEREAS there is an existing pavement twenty-two (22) 
feet in width on Knight Street from 49th Avenue to 57th Avenue; 


AND WHEREAS a project for resurfacing and widening of 
the existing pavement on the said portion of Knight Street to a 
width of sixty-two (62) feet, together with the construction of 
all necessary Portland cement concrete curbs, was recomjtiended 
by the Board of Administration on June 4, 1971 and approved by 
Council on June 8, 1971; 


AND WHEREAS the project was advanced as a local improve- 
ment on the initiative principle to a Court of Revision on July 
29, 1971, and was defeated; 


AND WHEREAS it is hereby declared that it is necessary 
in the public interest that the existing pavement on the said 
portion of Knight Street be resurfaced and widened and that 
Portland cement concrete curbs be constructed as hereinafter 
set forth; 

AND WHEREAS the Council deems that the said resurfacing, 
widening and concrete curbs will specially benefit the real 
property fronting and abutting on the said portion of Knight 
Street ; 


AND WHEREAS the Council may by authority contained in 
section 506 of the Vancouver Charter by resolution passed by two- 
thirds of all its members, undertake and carry out the resurfac- 
ing, widening and construction of concrete curbs, aforesaid, and 
assess the cost thereof against the real property so deemed to be 
specially benefited, as a local improvement; 

NOW THEREFORE BE IT RESOLVED that pavement resurfacing 
and widening with a Portland cement concrete or asphaltic concrete 
base and asphaltic concrete wearing surface with the necessary 
Portland cement concrete curbs, together with all other necessary 
and incidental work in connection therewith, be constructed on the 
said portion of Knight Street in order to widen the pavement 
presently existing thereon to a width of sixty-two (62) feet; 

AND BE IT FURTHER RESOLVED that the cost of the construc- 
tion of the said pavement, curbs and all other necessary and inci- 
dental work in connection therewith be assessed against the real 


(continued) 
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MOTIONS (continued) 

Resurfacing, widening and construction of 
Concrete Curbs, on Special Grounds, 
Knight Street, 49th Ave. to 5 7th Ave. 
(continued) 


property fronting and abutting thereon as a local improvement 
upon the basis provided in By-law No. 3614, being the Local 
Improvement Procedure By-law, subject, however, to the limita- 
tions prescribed in the Vancouver Charter, aforesaid; 


AND BE IT FURTHER RESOLVED that the proportion of the 
cost of such construction to be borne by the City pursuant to 
the Local Improvement Procedure By-law and the Vancouver Charter, 
aforesaid, be assumed by the City and be paid out of the general 
revenue of the City or out of capital funds raised by the issue 
of debentures upon the general credit of the City. 


- CARRIED BY THE 
REQUIRED MAJORITY 

E. Expropriation: 901 - 905 Howe 
St. and 818 - 850 Smithe Street 

MOVED by Alderman Rankin, 
SECONDED by Alderman Wilson, 

THAT, WHEREAS the City of Vancouver desires to acquire Lot 
Thirty-eight (38), Block Seventy-one (71), District Lot Five 
Hundred and Forty-one (541), Group One (1), New Westminster 
District, Plan 210, situate at the South-west corner of Howe 
and Smithe Streets in the City of Vancouver, Province of British 
Columbia, pursuant to its powers under section 179 of the Vancouver 
Charter, S-B.C. 1953, Chapter 55, and amendments thereto, 

AND WHEREAS the City of Vancouver has failed to come to an 
agreement with the owner of the real property aforesaid as to the 
terms of acquisition thereof; 

THEREFORE BE IT RESOLVED that the real property aforesaid be, 
and the same is, hereby expropriated by the City of Vancouver. 

- CARRIED. 

Deferment of Motions 

It was agreed to defer consideration of the following Motions 
until delegations were heard later this day: 

(a) Four Seasons Development: Water Lots 

(b) Acquisition: Block bounded by Georgia Street 
on the North, Denman Street on the East 

(c) Lease: Block bounded by Stanley Park, Georgia, 
Gilford Streets and Waterfront (Four Seasons) . 


Regular Council, March 14, 1972 


MOTIONS (continued) 


1. International Meeting: 

United States and Peoples' 
Republic of China 


The following Notice of Motion was submitted on March 7, 

1972 : 


MOVED by Alderman Wilson, 

SECONDED this day by Alderman Bird, 

THAT WHEREAS it is reported that the President of the United 
States of America and the President of the Peoples' Republic of 
China may meet again, but in some location outside of their own 
respective countries; 

AND WHEREAS it is understood the Government of Canada, through 
the Honourable Mitchell Sharp, Minister of External Affairs, has 
proposed that such meeting be held in Canada, in Ottawa; 

AND WHEREAS all three countries border on the Pacific Ocean; 

AND WHEREAS Vancouver is centrally located between Washington, 
U.S.A. and Poking, China; 

THEREFORE BE IT RESOLVED THAT His Worship the Mayor be requested 
to extend to the President of the United States of America and to 
the President of the Peoples' Republic of China, an invitation, 
through the Secretary of State in Ottawa, to hold a future meeting 
in the City of Vancouver, British Columbia. 


- LOST 


(The motion was put and lost.) 

2. Fishermen's Wharf Development 
(Piers foot of Carrall Street) 

The following Notice of Motion was submitted on March 7, 1972: 

MOVED by Alderman Phillips, 

SECONDED this day by Alderman Sweeney, 

THAT WHEREAS the two piers at the foot of Carrall Street are 
scheduled to be demolished in the near future; 

AND WHEREAS that area would be particularly suitable for a 
fishermen's wharf type of development because of its accessibility 
to the downtown area and to Gastown-Chinatown ; 

AND WHEREAS the present use is yielding the City a negligible 
tax revenue while a fishermen's wharf development would greatly 
enhance values to the City; 

AND WHEREAS this property is owned by the Federal Government 
and would continue to be owned by the Federal Government if it 
were developed as a fishermen's wharf; 

THEREFORE BE IT RESOLVED that Council ask the National 
Harbours Board to hold off demolition of the two piers at the 
foot of Carrall Street and request a meeting between Mr. Rathie 
and other appropriate port officials and a special sub-committee 
of Council to consider the conversion of these piers to a 
fishermen's wharf type of operation. 


- (Amended) 
(continued) 
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MOTIONS (continued) 

Fishermen's Wharf Development 
(Piers foot of Carrall Street) 
(continued) 


MOVED by Alderman Linnell, in amendment , 
SECONDED by Alderman Adams, 

THAT the Whereas clauses be struck from this Motion, and the 
Resolved portion be made to read: 

THAT Council ask the National Harbours Board to hold 
off demolition of the two piers at the foot of 
Carrall Street and request a meeting between 
Mr. W. G. Rathie and other appropriate port officials 
and a special sub-committee of Council, to consider 
the future use of the area before these two piers are 
demolished . 

FURTHER, THAT a special committee of Council be 
appointed accordingly. 

- CARRIED. 

(The motion, as amended, was put and carried.) 

3. Matters referred 

to Standing Committees 

The following Notice of Motion was submitted on March 7, 

1972 . 

MOVED by Alderman Broome, 

SECONDED this day by Alderman Adams, 

THAT WHEREAS by virtue of Clause 66 of the Procedure By-law, 
Committees of Council are required to report on any and every 
matter referred to them by Council; 

AND WHEREAS it is desirable that Committees should deal only 
with matters specifically referred to them by Council; 

THEREFORE BE IT RESOLVED THAT the Procedure By-law be amended 
to provide that Standing Committees shall consider only those 
matters which have first been specifically referred to them by 
Council . 

- CARRIED. 

(The motion was put and carried.) 


The Council recessed at approximately 10:45 a.m., and following 
an 'In Camera' meeting in the Mayor's office, recessed at 
approximately 11:30 a.m., to reconvene in open session, in the 
Council Chamber, at 2:00 p.m. 
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The Council reconvened in the Council Chamber at approximately 
2:00 p.m.. His Worship the Mayor in the Chair and the following 
members present : 

PRESENT : His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 
Hardwick, Linnell, Phillips, 
Rankin, Sweeney and Wilson 


DELEGATIONS 

A delegation was received as follows: 

Save the Entrance to Stanley 

Park Committee (Mrs, MacKechnie) Four Seasons Development 

(brief filed in support) 

See page 19 for Council action 


DELEGATIONS AND UNFINISHED BUSINESS 

Grant Request: 

Killarney Senior Concert Band 

Consideration was given to Board of Administration report 
(Finance matters), dated March 3, 1972, in which a request is 
noted from the Killarney Senior Concert Band for a grant of 
$2,500 to assist in financing an exchange musical and education 
visit with a secondary school in Toronto to take place in the 
first week of April, A representative of the organization 
appeared in support and filed a brief dated March 14, 1972. 

MOVED by Aid, Adams, 
SECONDED by Aid, Broome, 

THAT this request be referred to the Finance Committee when 
considering grants, 

(amended) 

MOVED by Aid. Bird, in amendment, 
SECONDED by Aid, Wilson, 

THAT the following words be added to the motion of Alderman 
Adams and Alderman Broome: 

'and be olaced on the agenda of the Finance 
Committee meeting to be held on Friday 

March 17, 1972 ' . 

- CARRIED 

The motion as amended, and reading as follows, was put and 
CARRIED: 

'THAT this request be referred to the Finance Committee 
when considering grants and be placed on the agenda 
of the Finance Committee meeting to be held on 
Friday, March 17, 1972'. 
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MOTIONS (cont'd ) 

4 , Social Assistance Act Amendment 

The following Notice of Motion was submitted by Alderman 
Rankin at the meeting on March 7th and seconded this day by 
Alderman Hardwick: 

MOVED by Aid. Rankin, 
SECONDED by Aid. Hardwick, 

THAT WHEREAS there is an Act to amend the Social Assistance 
Act presently before the Legislature; 

AND WHEREAS this Act has far-reaching implications as far 
as the City of Vancouver is concerned; 

AND WHEREAS the operative section is Section 3: 


it*-«nMto 2. Section 3 is repealed and Ihc following is substituted: 

•l 9. 

3. (I) Subject to this Act and (he regulations, (he Minis(er may grant, 
out of moneys appropria(ed for (ha( purpose by (he Legislnturc, social 
assistance in such amounts as, in his absolute discredon, he considers 
advisable, to assist, in whole or in part, individuals, whether adult or minor, 
or families, who arc unable (o provide for themselves. 

(2) In accordance with the regulations, the Minister may, in his absolulc 
discretion, 

(a) determine (he eligibility of persons for social assistance; 

(b) fix (he ra(e or amoun( of social assis(ance for (hose persons; and 

(c) discondnue, reduce, or increase (he ra(e or amount of social 
assistance 

either on the basis of criteria (ha( may be applied generally to certain persons 
or classes of persons, or (o individual persons; and for (ha( purpose may 

(d) establish general qualificadons and requirements in respect of 
entitlement (o a gran(; 

(e) fix general ra(es, ca(egories of ra(es, and amounts payable in 
respect of grants under (his Ac(; and 

(0 delegate to any person such of his powers and duties, to be 
exercised under his direction, as he may consider necessary to 
carry out the provisions of (he Act and regulations. 

THEREFORE BE IT RESOLVED THAT this Council oppose said 
amendment of Section 3 by reason of the absolute discretion vested 
in the Minister of Rehabilitation and Social Improvement. 

(deferred) 

MOVED by Aid. Rankin, 
SECONDED by Aid. Wilson, 

THAT the foregoing motion be deferred for consideration at 
the next meeting of the Council and in the meantime the Director 
of Welfare and Rehabilitation be requested to report on 
Provincial Government regulations to be added by the Cabinet. 

- CARRIED 

5. Review of Salaries of Certain Positions in 

Personnel Department; Woods, Gordon and Company 

MOVED by Aid. Adams, 
SECONDED by Aid. Rankin, 

THAT, in view of the staff reorganization in the Personnel 
Department, approved by Council on March 7, 1972, the firm of 
Woods, Gordon and Company, Management Consultants, be appointed 
to carry out a salary review of certain positions in the Personnel 
Department, to be determined by the Board of Administration. 


9 Q '^J 
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MOTIONS (cont'd ) 

6. Four Seasons Development: 
Water Lots 


The following motion of Alderman Wilson submitted on 
March 7th, seconded this day by Alderman Bird, was deferred 
to this day: 

MOVED by Aid. Wilson, 
SECONDED by Aid. Bird, 

THAT WHEREAS the Vancouver City Council is pleased to learn 
that the Federal Government has decided to "kill present plans for 
the apartment hotel complex" as quoted in the Vancouver Sun, Page 15, 
February 21, 1972 - a statement made by the Hon. Ron Basford in 
reference to the Four Seasons Development; 

THEREFORE BE IT RESOLVED THAT the Vancouver City Council 
petition the Prime Minister and his Cabinet requesting that upon 
reversion of Coal Harbour water lots from the Four Seasons to the 
Crown Federal that the same be made available upon lease to the 
City of Vancouver, at a nominal rate for public recreation and park. 

(amended ) 

Earlier in the proceedings the Council received a delegation 
from the Save our Park Entrance Committee in support. After due 
consideration, it was, 

MOVED by Aid. Phillips, in amendment, 
SECONDED by Aid. Broome, 

THAT the 'WHEREAS ' portion in the foregoing motion be deleted 
and the 'RESOLVED' portion be reworded as follows: 

'RESOLVED THAT the City Council request 
the Corporation Counsel to communicate with the Federal 
Government and report back on the status of the Coal 
Harbour water lots in respect of Four Seasons development 
and express the Council 's wish to lease from the Federal 
Government these lots at a nominal sum for use for 
public recreation and park, if, as and when such lots 
revert to the Government ' . 

- CARRIED 

(The motion as amended was put and carried) 

7. Acquisition: Block bounded by Georgia Street 
on the North, Denman Street on the East 


The Council had before it a motion submitted by Alderman 
Wilson which, on request of the Alderman, and permission of Council, 
was withdrawn. 

8. Lease: block bounded by Stanley Park, 
Georgia, Gilford Streets and Waterfront 
(Four Seasons) 


At the meeting on March 7th, Notice was called on a motion 
by Aldermen Phillips and Sweeney on the above subject, which 
after a change, now reads as follows: 

MOVED by Aid. Phillips, 
SECONDED by Aid. Sweeney, 

THAT WHERFJ\S the block boundf^d by Stanley Park, Georgia, 
Gilford Street and the waterfront became built up last summer 
with shacks and tents in a manner which was really unattractive 
to citizens and visitors to Stanley Park; 

AND WHEREAS it was difficult for the City of Vancouver to 
control the activity on this property since it was leased to a 
private company; 

cont 'd . , , . 
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MOTIONS (cont'd ) 

Lease: block bounded by Stanley Park, 
Georgia, Gilford Streets and Waterfront 
Four Seasons (cont'd) 

AND WHEREAS it would be desirable to create an open space 
at this site where the citizens could enjoy the waterfront and 
where a more attractive entrance to Stanley Park could be created; 

AND WHEREAS it appears that there will be no construction on 
this property in the next few months; 

THEREFORE BE IT RESOLVED that the City of ^ancouver attempt 
to lease this property from the present lessees or owners for 
one dollar for the forthcoming year with a view to using the 
property as a public open space; 

AND FURTHER THAT the Board of Administration, in carrying 
out this Council resolution, arrange for appropriate cancellation 
clause with notice, such as one month, in the event that some 
development is started on the property. 


* (change underlined) 


- CARRIED 


ENQUIRIES AND OTHER MATTERS 


Alderman Rankin - 
License: Home- 
owner's Suite 


referred to the application of license 
fee to a homeowner's suite in a building 
where other suite rentals apply and 
enquired of the policy. 

His Worship the Mayor directed the 
enquiry to the Corporation Counsel for 
consideration and report directly to 
Alderman Rankin. 


Alderman Rankin - 
Condominium Development 
and Classification as 
Commercial Property re 
Crossings (Champlain 
Heights) 


referred to a complaint received from 
Strata Corporatior^ Champlain Village 
with respect to self-owned residential 
properties (condominium) being classified 
as commercial insofar as payment for 
commercial crossings is concerned. The 
Alderman enquired why these properties 
which are assessed and taxed on an 
individual lot owner basis should be 
classed as commercial and asked for a 
report . 


His Worship the Mayor directed the matter 
to the Corporation Counsel for report 
directly to Alderman Rankin. 


Alderman Hardwick - referred to the Shannon Estate property 

Shannon Estate Property at 57th Avenue and Granville Street and 
57th Avenue and Granville that vandalism, etc. is taking place 

resulting in complaints from neighbours, 
but the owners have refused to maintain 
proper security. 


His Worship advised he would be 
with the owners and discuss the 
with the Corporation Counsel. 


in touch 
matter 


Regular Council, March 14, 1972 

ENQUIRIES AND OTHER MATTERS (cont 'd) 


286 

. 21 


Alderman Phillips - 
Terminal Avenue Road 
Development 


Alderman Phillips - 
Waterfront Roadway 


requested the Corporation Counsel 
report on the status of Terminal 
Avenue road development. 

The Corporation Counsel stated the 
matter involves sewer connections, 
etc , 

referred to an announcement by Mr, Rathie, 
a member of the National Harbours Board, 
of a waterfront roadway and requested 
the Director of Planning and Civic 
Development submit a progress report, 
possibly next week, on the question. 

His Worship the Mayor directed the 
report be submitted as soon as possible. 


Alderman Wilson - requested the City Engineer be asked 

Terminal Avenue/First to present a report on the status of 

Avenue Terminal Avenue and development of 

First Avenue, East of Clark Drive, 

His Worship the Mayor so directed. 


Alderman Wilson - 
Vancouver Representation 
on Board of Directors: 
C,F,M,M, 


referred to the personnel named by the 
Mayor to attend the forthcoming C.F.M.M. 
Conference^ and therefore it was. 


MOVED by Aid, Wilson, 
SECONDED by Aid, Sweeney, 

THAT His Worship Mayor Campbell be nominated for appointment 
to the Board of Directors for the Canadian Federation of Mayors 
and Municipalities, 

- CARRIED 


Alderman Sweeney - 
Closing Hours re 
Juveniles: Pool Halls 


referred to the action of Council last 
year in setting new closing hours in 
respect of .juveniles in pool halls and 
advised of the present situation 
resulting therefrom. The Alderman 
proposed the Board of Administration 
review the situation and report after 
receiving reports from the Police 
Department and Corporation Counsel, 


His Worship the Mayor so directed 


Alderman Sweeney - enquired if motor vehicle fatalities 

Motor Vehicle Fatalities are reported to the Official Traffic 

Commission , 


It was advised intersections where 
fatalities occur are continually reviewed 
by the traffic officials. 
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ENQUIRIES AND OTHER MATTERS (cont'd ) 

Alderman Broome - referred to a report submitted to 

Community Care Facilities Council 'In Camera' earlier in the day 
Licensing Act and Health respecting Community Care Facilities 
Services Licensing Act and the discussion which 

~" ~~ followed on the sharing of cost of 

health services generally. The 
Alderman felt the report presented to 
Council should be made public. 

Alderman Linnell advised that pursuant 
to Council instructions^ a request was 
made to the Minister of Health Services 
and Hospital Insurance for an appoint- 
ment to receive a Council delegation. 
However, Mr, Loffmark is unable to see 
the Vancouver delegation. 


NEW BUSINESS 

Appointment of Deputy Mayor 
Quarter Commencing April 1, 1972 

A communication from His Worship the Mayor recommended 
Alderman Linnell be appointed Deputy Mayor for the quarter 
commencing April 1, 1972, 

MOVED by Aid, Bird, 
SECONDED by Aid, Wilson, 

THAT His Worship the Mayor's recommendation be approved, 

- CARRIED 


The Council recessed to reconvene immediately in the Mayor's 
Office to view a 'Computer based information system'. 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Social Service and Health Matters 
(cont 'd) 


Computer Assisted Welfare System (Clause 1) 

The Coordinator of Data Processing, assisted by other officials, 
including the Director of Welfare and Rehabilitation, demonstrated 
to members of Council the operation of a computer based information 
system referred to in Board of Administration report (Social 
Service and Health matters), dated March 10, 1972, 

MOVED by Aid, Linnell, 
SECONDED by Aid, Broome, 

THAT Clause 1 of the report of the Board of Administration 
(Social Service and Health matters), dated March 10, 1972, be 
adopted , 

- CARRIED 


The Council adjourned at approximately 3:20 p,m, 

*** 


The foregoing are Minutes of the Regular Council meeting 
dated March 14, 1972, adopted on March 21, 1972, 



288 


BOARD OF ADMINISTRATION (WORKS) 1 

March 10th, 1972 
The following is a report of the Board of Administration: - 
WORKS & UTILITY MATTERS 

CITY ENGINEER'S REPORT 


RECOMMENDATIONS: 


1. Cancellation of Lease for North End of Carrall Street 


"On April 14th, 1970, Council adopted a recommendation contained 
in the Board of Administration report. Works and Utility Matters, Clause 6, 
dated April lOth, 1970, that the Carrall Street End north of Water Street be 
closed and stopped up and leased jointly to Lee Importers Ltd. and Townsite 
Trading Company Ltd., subject to conditions. 

The use of the street end was to be for parking and unloading 
purposes only and the term was to be for two years, subject to one months' 
notice of cancellation if required for any municipal purposes. 

The area now is required by the City as ein integral part of the 
Maple Tree Square Beautif ication Project. 

On January 15th, at the City's request, in order to facilitate 
utility reconstruction connected with the project, the lessees removed parking 
from the area. (The lease agreement grants an easement to the City for laying, 
placing and maintaining utilities.) Since reconstruction of the street end 
is scheduled to begin immediately after utility work is finished, it will not 
be possible to reinstate the lessee's parking in the area. 

I RECOMMEND :- 

(a) That the lease for the street end be cancelled; 

(b) That the effective date of cancellation for the lease be made 
retroactive to January 15th, 1972." 

Your Board RECOMMENDS that the foregoing be approved. 


2. New Separate Sewers Required on Marine Drive 

from Crompton Street to Borden Street 


"A new sanitary and storm sewer is required at this location as 
part of the separation program approved by Council in July, 1971 and also to 
dive^rb flows around the new Knight Street Bridge approaches. 

The estimated cost of the City's share of this work is $62,000. 

I RECOMMEND that $62,000 be appropriated from Account Code 117/7903, 
'Provision for Prior to Paving Construction, Unallocated' ." 


Your Board RECOMMENDS that the foregoing be approved. 


BOARD OF ADMINISTRATION, March 10th, 1972 . . . 
3. Water Main Installation - Project 208 
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"The following water main installation is required to improve water 
pressures during the summer months for domestic and fire protection use. It 
is part of the program of implementing the Zones and Feeds Study. 

Project 208 

Street From To 

Alst Avenue MacDonald Street Blenheim Street 

The estimated cost is $106,000. 

Funds for this project are included in the 1972 Water Works Capital 
Budget, Reference No. 10-03-08. In order to complete construction of this 
water main prior to summer, 1972, approval of this work is being requested 
in advance of the 1972 Budget. 

I RECOMMEND that the water main be installed on the above street, 
and that $106,000 for Project 208 be appropriated in advance from the 1972 
Capital Budget, Reference No. 10-03-08." 

Your Board RECOMMENDS that the foregoing be approved. 


1].. Police Vehicle Serviclnp; 


The Chief Constable and City Engineer report :- 


"At the request of the Police Department and under the direction of 
the Board of Administration, a technical report on Police vehicle servicing 
has been prepared jointly by the Police and Engineering Departments. This report 
is available at the City Clerk's Office. ^ summary of its contents follows:- 

Background 

At the present time, the Police Department looks after the servicing 
(fueling, washing and lubrication) of its own vehicles at the Powell Street 
Gareige. The Engineering Department looks after the repair of all Police 
vehicles. Originally, aXL such repair work was carried out at Maiutoba Yard. 
However, in recent years, a branch garage ajid service station has been 
developed in Cambie Yard as part of the Yards consolidation program. This 
new Engineering garage and service complex is equipped with modern facilities 
as, for exan^Dle, an automatic car wash and large-scale metered gasoline 
dispensing facilities. At the same location are mechanics who can perform 
repairs which may be required while the car is being serviced. In addition, 
the radio repair facilities are located in the same building. Thus, the 
Engineering Cambie service complex offers more efficient, more modern and less 
costly service than can be provided at the Powell Street Garage. 

The Powell Street Garage Is ci^wded because space naist be shnitad with 
impounded vehicles and there is no room for expansion. Fuel dispensing 
capacity is only 1,000 gallons and is inadequate to service the Police fleet, 
particiilarly in emergencies. Car washing is carried out by hand while more 
modem facilities are available at Cambie Yard. For these reasons, the 
Police Department has requested transferal of certain of the functions from 
the Powell Street Garage to the Engineering Department Garage at Cambie Yard. 


/continued 
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Proposa,l 

It is proposed that the servicing of Police vehicles other than 
motorcycles be done at Gambie lard rather than at the Powell Street Garage. 
This would involve changing the Gambie Yard Service Facilities from a five- 
day-shifts to a full-time operation and would result in five of the ten men 
presently employed at Powell Street Garage being en5)loyed at the Gamble Street 
Yard. The eleventh position at Powell Street is currently vacant and would 
not be filled. In addition, the present assignment of a man half-time from 
Manitoba to Gambie Yard would end. The overall saving is thus one-and-one-half 
men. 


(irfORKS - 3) 
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It would also be necessary to make certain improvements within the 
existing garage building at Gamble to accommodate the large increase in the 
number of vehicles to be served. 

The five men remaining at Powell Street Garage would continue the 
balance of the present duties, including :- 

(a) custody of impounded vehicles and their contents; 

(b) service of motorcycles} 

(c) shuttling of Police vehicles to Gambie and Manitoba Garage for repairs} 

(d) shuttling of executive cars for daily service (to Gambie instead 
of Powell). 


With the reduced staff, on3y one man will be available for shuttling 
and it is not always possible to match delivery of one car with picking up 
another. The present service vehicle (panel truck) would be replaced with a 
lighter vehicle which can be towed behind a Police vehicle. Initially it is 
proposed to use an existing 'servicar.' 

Savings 

The proposed changes would result in estimated savings as follows :- 

Annual Savings 

First Year Subsequent Years 

Operating Savings % 11,450" % 13,350* 

Anortized Capital Cost - 1,700 "" - 1,700 "- 

Net $ 9,750 # 11,650 


" - for full 12 months, in 1971 dollars 
*•" - $18,000 capital amortized over 30-year life 


The operating savings shown are the net resiilt of increases and 
decreases in a number of accounts. If the proposed change is approved, 1972 
appropriations will be adjusted as of the actual date of in^jlementation. 

Other savings would result in addition to those shown in the table, 
including I - 

(a) change of the Automotive Serviceman II position at Powell Street 
to Automotive Serviceman I upon retirement of the incumbent. 
With only one man per shift, the supervision of an A.S. II wo\ild 
no longer be required. 

(b) operating savings to the Police Department since officers would 
experience fewer delays and will have better service. The value 
of these operating savings is not known. 


/continued 
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Clause Continued 


Union 

Automotive Servicemen In the Police Department are in the Mimlclpal 
and Beglonal lki5)loyees ('Inside' ) Union, while those in the Engineering 
Departnent are in the Vancouver Civic Bnployees ( 'Outside' ) Union. 
The proposed change, therefore, involves a transfer between unions. The matter 
has been discussed with the two xmions and a basis for the transfer worked 
out which is acceptable to both. 


We RECCMMEND:- 

A. that Police vehicles other than motorcycles be serviced (fueled, 
washed and lubricated) by the Engineering Department at Caunbie lard, 
rather than by the Police Department at Powell Street Garsige. 

B. that the necessary in5)rovements to the Cambie Garage facilities be 
approved and |ajS,000 appropriated from 152/7901, "lards Capital 
Unallocated" . 

C. that a Revenue appropriation for #750.00 be set up to cover fitting 
out of an existing " servicar" with a tow bar and tow hitches. (This 
is one of the increases and decreases which will net out to the 
operating savingj but this one is needed now, the others will be made 
when the effective date of the change is known.)" 

lour Board RECOMMENDS that the foregoing recommendations of the Chief 
Constable and City Engineer be adopted. 


5. Requested Closure of MBiroae Avenue - 
Midlothian Avenue to Peveril Avenue 


The City Engineer reports as follows: 

"On November 23, 1971, Council adopted the recommendation of 
the Standing Coiuinittca on General Piirposes that Capilano Stadixim be turned 
over to the care and management of the Park Board, and that the construction 
of curbs and pavement on Melrose Avenue proceed at an estimated cost of 
$28,000. Subsequently, a communication was received from the Park Board, 
dated December 2, 1971, requesting that Melrose Avenue bo closed imd land- 
scaped, and the strset allowance added to Hillcrest Pai'k, as the Park Board 
now controls the lands on both sides of the street. 

Plans submitted by the Park Board indicate that the east end of 
the closed portion of Melrose would be landscaped, vihile the westerly end 
would be maintained as access to the existing Hillcrest Park Fieldhouse and 
to an improved parking area adjacent the stadium. The Park Board feel the 
closure would improve the appoarance of the park complex and enJiance safety 
for atliletes, etc., crossing from the training facilities in the stadiiun to 
the playing fields in Hillcrest Park. 

Melrose Avenue has a 20 ft. wide asphalt strip pavement with gravel 
shoulders, and provides access to the Capilano Stadium parking area from both 
the cast tmd the vrest. It servos as a local access routing for residonta east 
of Ontario Street. V/ith Melror.e Avenuo closed local residents approaching 
from the west on Mdlothian Avenue would have to use either Dinmont Avenue or 
Ontario Street. As a result there would be some increase in the locjil traffic 
on Dinnont and Peveril Avenues and additional travel distance for some 
residents. Because of this effect on local access and use of local streets, 
residents in the inniediate area of the proposed closiire were contacted to obtain 
their reaction to this proposa]. before reporting to City Council (see attached 
plan) , Of the 63 property owners contacted, 22 replied to the questionnaire, 
with 10 in favour of the closure of Melrose, and 12 opposed (generally on the 
basis of the xindesirable Increase in tralTic on the adjacent residential streets) . 
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This report has been discussed with the Superintendent of Parks 
and Public Recreation. The Superintendent feels that the advantages of the 
closure outweigh the inconvenience to residents. 

In reviewing the advantages to the Park Board of the requested 
closure (improved arrangement of facilities for athletes and improved appearance 
of the park complex) , the Engineering Department feels that these do not 
outweigh the inconvenience to residents in the area. 

Accordingly, I RECOMIIEID that Melrose Avenue not be closed and that 
the improvement consisting of concrete curbs and pavement proceed as part of 
the City's Winter Employment Program at an estimated cost of $28,000. 

Funds are available in Account Code No. 14-7/7907 'Local Commercial 
and Industrial Streets - Unallocated'. 

The estimated costs of the work are: 

Total Cost - $28,000 

Senior Government Foregiveness - 9.000 

City'g Nst Cost - $19,000 " 

Your Board RECOMMENDS the foregoing Recommendation of 
the City Engineer be approved. 

DELEGATION REQUEST - PARK BOARD 


6. Local Improvements - 
Initiative Principle 


FIRST STEP: 


The City Engineer reports as follows :- 


"I consider it advisable to carry out the following projects 
as Local Improvements: 

Pavements and Curbs, Local Rosidentlal 

- 15th Avenue, from Maddains Street to Knight Street on the 
north side, and from Woodland Drive to Knight Street on 
the south side. 

- 28th Avenue on the north side only, from Willow Street to 
Heather Street, and 

Heather Street on the east side only, from 28th Avenue to 
125 feet north of 32nd Avenue, and Heather Street on both 
sides from 125 feet noi-th of 32nd Avenue to 32iad Avenue. 


Pavements and Curbs 

- Melville Street and Melville Connector, from Thurlow Street 
to Burrard Street on the north side and from Melville Street 
to Burrard Street on the south side. 

- Rogers Street, from Powell Street to 600 feet north. 

P.O. Concrote Sldewallc 

- Melville Connector, from E.P,L. of Lot 26, Block 2, D.L. I85 
to Burrard Street on the north side and from Melville Street 
to Bui'rai-d Street on t)ie south side. 

Light Standard Project 

- Melville Connector, from E.P.L. of Lot 26, Block 2, D.L. I85 
to Burrard Street on the north side and from Melville Street 
to Burrard Street on the south side. 


/continued . 
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The City's share of the improvements is available, subject to 
Council approval, in the 1972 Streets and Street Lighting Capital BudgetSo" 

SSCOND STZP ; 

The Director of Finance submits the following report on the 
financial arrangements :- 

"In accordance with the provisions of the Local Improvement 
Procedure By-Law, I am submitting the City Engineer's report dated 
March 3rd, 1972 „ 

Tho estimated total cost of these improvements is ^l87,8/+7, 
and tho City's share of the cost is $136,173. 

I )-iavo to .T-i;port that tlic necessary financial ai'rangemcnts 
can b(i made to cany out this work subject to Council approval of the 1972 
Capital Budget." 

Your Board has decided that it is desirable to imdertake the 
projects referred to and R.1CC0MMT5NDS that:- 

A. The reports of the City Engineer and Director of Finance 
be adopted, together with the details of the Second Step 
Report on file in the City Clerk's OfficOo 

B. Tlio City-owned parcels shown on the list attached to the 
detailed Second Step Report for the Local Improvement 
projects be declared assesgableo 


7. Option to Purchase S 17 ' of 
1355 Bute Street 


The Corporation Counsel reports as follows: 

"The City is the holder of an option to purchase the 
Southerly seventeen feet of 1355 Bute Street being the 
Ei of Lot 26, Block 40, D.L. 185, Group 1, N.W.D. , 
Plan 92, to facilitate the possible widening of Pacific 
Street. This option is registered in the Land Registry 
Office as a first charge against the property. 

The Solicitors for the owner have now indicated that 
the owner wishes to mortgage this property, but the 
Registrar has advised that unless there is a modifica- 
tion of the option the mortgage cannot be registered, 
unless the option is released. The owner's solicitor 
is agreeable to a modification agreement which we have 
suggested and which has been used previously in similar 
circumstances. This document provides that the owner 
may grant a mortgage over the whole of the area, includ- 
ing the optioned area on the condition that if the City 
should exercise the option, the mortgagee would agree 
to provide the City with a discharge of the mortgage 
of the optioned area. The net effect is that the City's 
position is unchanged, but the necessary document requires 
formal execution by the City. It is, therefore, recom- 
mended that the Mayor and the City Clerk be authorized 
to execute the appropriate agreement to eiribody the fore- 
going agreement between the City, the mortgagors, Alfred 
Howe and Patricia Noreen Howe, and the mortgagees, Robert 
Joseph Howe and Robert John Howe. " 


YOUR BOARD RECOMMENDS that the foregoing recommendation of 
the Corporation Counsel be adopted. 


Board of Administration, March 10th, 1972 

8. Federal-Provincial Employment 
Loans Program 

The City Engineer reports as follows:- 


"On 9th November, 1971, Council approved in principle as part of 
the City's Winter Employment Program the allocation of funds in the amounts 
of $25,000 for construction of sidewalks abutting schools and parks, and 
$10,000 for miscellaneous projects. 
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The following specific projects are proposed for construction 
under tliis employment program: - 


Sidewalk Construction Estimated Cost 

i. 1st Avenue, N/S, Rupert to Cassiar Streets % /VjOOO 

ii. 37th Avenue, N/S, Oak to L/E Granville % 15,700 


AMENDED 

SEE TkG ..j£.?J.. 

Both the above proposed sidewalks are abutting park areas imd^r 
development and will be subjected to a heavy pedestrian use 
when completed. 

iii. Broadway, N/S, Glen Drive to ^62 feet East 2,900 
iv. Granville Street, B/S, on the South End of 

Granville Street Bridge $ 2,100 

Construction of these projects would provide continuity of 
pennanent sidewalks at these locations, the former being 
abutted by China Creek Park, 

Y. Knight Street, E/S, 33rd Avenue to 37th Avenue $ 7,300 

There is currently a drainage problem existing on this section 
of Knight Street caused by ground water flowing from the 
adjacent Kensington Park and scouring the gravel shoulder on 
Knight Street. This problem can be eliminated by construction 
of a permanent sidewalk and tile drain. 


Also proposed as part of this employment program is the clearing 
and levelling of the former City fill area between Atlantic Street and Malkin 
Avenueo This area, wliich is currently undeveloped, was being filled prior 
to redevelopment of this industrial area. However, the area is being used 
by citizens dumping garbage which has created a rodent problem which cannot 
be eliminated without a thorough clean-up of the area. The estiaiated cost 
to grade and level the area is $3,000. This work will suffice to retain the 
property in good order pending further development of the proposed East 
Approach Route which is proposed to pass through this area. 

The s\am of the estimated costs of the work are:- 

Total Cost $ 35,000 

Senior Government Forgiveness $ 8,^^00 

City's Net Cost $ 26,600 

Funds are available in Account Code No, 1A7/793J-, 'Sidewalks Unallocated.' 
The $35,000 total cost will be loaned to the City at reduced interest rates 
under the Capital Loans Program. 


I RECOMMEND thati- 


A. The City Engineer be authorized to undertake the projects as 
listed above, 

B. l\inds in the amount of $26,600 bo appropriated from the 1971 
Streets Capital Budget, Account Code No. 14-7/7911, 'Sidewalks 
Unallocated.'" 


lour Board RECOMMENDS that the foregoing report of the City Engineer 
be adopted. 
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9. Tender #721 - Pavements, Curbs and 

Sidewalks on Sundry Streets and Lanes 
and Local Improvement on Special Grounds 

The City Engineer reports as follows J 

"(a) - Tenders for Pavements, Curbs and Sidewalks 

Tenders for pavements, curbs and sidewalks on sundry streets and 
lane pavements on sundry lanes in the City of Vancouver were opened on 
February 7th, 1972 and referred to the City Engineer for tabu3.ation and report 
to the Board of Administration. 

All tenders have been checked and are in order with the exception 
of some minor arithmetical errors which had no bearing on the status of the 
low tenders. 

Tabulations of Tender Number 721 and the average unit prices for 
the major items of work included in this tender have been circulated to Council 
members . 

All projects included in this tender have been approved by Council 
apart from the pavement and curb project dealt with in the second part of this 
report. 

(B) - Local Improvement on Special Grounds 


(Pavement and Curbs, Knight Street from /+9th Avenue to 57th Avenue) 

A local improvement for this project was advanced ^on the initiative' 
and was defeated. It came before a Court of Revision and Council on 29 July, 
1971 as Item 4-0 of Schedule 4.06. At that time Council had before it a Board of 
Administration report dated 19 July, 1971 which recommended proceeding on Special 
Grounds. 

This item, with others, was referred to a subsequent meeting of 
Council for further consideration. It was considered by Council on 24. August, 
1971. A motion to proceed on Special Grounds failed to get the required major- 
ity. Council, however, authorised the calling of tenders. This has been done 
and tenders for this project are among those dealt with in the first part of 
this report. 

The 19 July, 1971 report (referred to above) said with respect to 
this project: 

* Knight Street from 4-9th Avenue to 57th Avenue 

The improvement of Knight Street to a six-lane, 62 ft. pavement 
is required to satisfy the traffic needs on Knight Street related to 
the new Knight Street crossing (Fraser Street Bridge Replacement). 

The improvements are also in keeping with long range plans for 
the ultimate development of Clark-Knight as primary arterial between 
Burrard Inlet and the Fraser River. 

The anticipated opening of the new crossing in late 1972 has 
accelerated the need to develop Knight Street and therefore, to meet 
the traffic needs, the improvements on Knight Street are being pro- 
posed at the present time. 

It should be noted that Knight Street has been improved to a full 
six-lano pavement width in the section to the south, between 57th 
Avenue uiui t)io brn(.l;;ohoad, and that the section to the north, between 
4.9th Avenue and 41-1- Avenue, al^Jo advanced ut this time, was not 
defeated. 

The estimated cost under normal procedure, and under 
Special Grounds are shown below. The distribution under 
Special Grounds reflects the limitations prescribed in the ■ 
Vancouver Charter for projects advanced on Special Grounds. 
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Normal Special 

Procedure Grounds 

Property Owners* Share $ 3A,733 % 33,8^6 

Cityts Share $197,678 $198,565 

Total Cost $232,^11 $232,^11 » 

(C) - Recommendations 

The City Engineer RECOMMENDS thati 

(a) (i )Contracts be awarded to low tenderers, as follows: 

Standard-Genernl Construction (international) Ltd . 
Granville Island, Vancouver 9, B.C. 

Project "A" - A9th Avenue - Oak to Elm Streets $209,981.50 

Project "C" - Cassiar-Rupert Diversion - Charles 

Street to 2nd Avenue. $ 99,007.50 

Project "F" - P.O. Concrete curbs and gutters, asphaltic concrete 

pavements and surfacing and P.C. Concrete sidewalks on sundry 
streets. $235,036.75 

Project "G" - Asphaltic concrete lane pavements on sundry lanes. 

$24.8,866. AO 

Norsemen Construction & Engineering Ltd . 
39A Burnside Road East, Victoria, B.C. 

Project "D" - P.C. Concrete curbs and gutters on sundry 

streets. $^52,366.00 

Columbia Bitulithic, A Division of Ash.1and Oil Canada Ltd . 
P.O. Box A225, Station D, Vancouver 9, B.C. 

Project "E" - Asphaltic concrete pavements and surfacing on 

sundry streets. $507,833.00 

(ii) Contracts satisfactory to the Coiporation Counccl be entered into, 
(iii) The bid bonds of the unsuccessful tenderers be returned. 

(b) The local Improvement project for Pavement and Curbs on Knight Street 
from A9th Avenue to 57th Avenue be undertaken on Special Grounds, 
and that Council pass the formal resolution to this effect which has 
been prepared (which will require the votes of two-thirds of all the 
members of Council) . 

(c) (i)A Contract be awarded to the low tenderer as follows i 

Standard-General Construction (International) Ltd . 
Granville Island, Vancouver 9, B.C. 

Project "B" - Knight Street - 41st to 57th Avenues $181,119.50 
(ii)A Contract satisfactory to the Corporation Counsel be entered into. " 

Your Board RECOl-lMENDS that the above report of the City Engineer 
be approved. 

CONSIDERATION ; 

10. Winter Employment Program 


The City Engineer forwards the following report of the Director 
of Social Planning/Community Development: 

"On January 4, 1972, the City of Vancouver received a Local 
Initiatives Project grant from the Department of Manpower and 
Immigration for $92,400.00 to commission vorks of art and music. 
Under the terms of the agreement all works produced would remain 
the property of the City of Vancouver. 
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The City of Vancouver was not asked to ir.ake any contribution to 
this program because we had hoped that the full 17% available 
for materials and fringe benefits could be used exclusively 
for materials i-f the artists were hired as independent contractor 
However, the Department of Manpower and Immigration preferred 
that the artists be employed and enjoy the benefits of having 
payroll deductions. The result was that $5,200 less than was 
anticipated is available for materials. 

It is difficult to estimate at this time exactly how much money 
will be required for materials for the duration of this program. 
However, a sum of $5,200 would appear to be sufficient. It is 
expected the City would recover more than this amount from sale 
of the works of art. 

A Steering Committee consisting of architect Arthur Erickson, 
artist Jack Shadbolt, gallery director Tony Emery, sculptor 
Paul Deggan, musician Tom Northcott, the Deputy City Engineer, 
the Deputy Director of Finance and the Senior Personnel Recruitit- 
Technician has .oeen established by the Department of Social 
Planning/Community Development to select artists and manage the 
program. The Committee has discussed the problem and supports 
a request for City funds to enable the project to proceed to 
completion. 

Therefore, I recommend that $5,200 be approved in advance of the 
1972 Revenue Budget to pay for artists' supplies and materials. " 

Your Board submits the foregoing recommendation of the 
Director of Social Planning/ Community Development for Council 
CONSIDERATION. 

FOR COUNCIL ACTION 


SEE PAGEi 


298 

Board of Administration, March 10, 1972 (Social 1) 


SOCIAL SERVICE AND HEALTH MATTERS 


RECOMMENDATIONS 


1. Computer Assisted Welfare System 

The Director of Welfare and Rehabilitation and the 
Coordinator of Data Processing and Systems report as follows: 

"The Welfare and Rehabilitation Department with the 
assistance of the City's Data Processing and Systems staff have 
developed a design for a computer based information system which 
will greatly improve both management and operational functions 
of the Department. The proposed system would have video terminals, 
similar in appearance to a T.V. screen with an attached typewriter 
keyboard installed in each Unit and connected to the City's 
computer system by telephone line. Each client file would be 
stored on the computer's memory file and would be accessible 
within seconds by any of the terminals. 

The present clerically oriented system is very cxambersome 
and time consuming, and thus it is difficult to know the current 
status of any one case. Information retrieval, whether for one 
case or on a statistical basis for all or part of the caseload is 
quite difficult. The proposed system will open the door to a 
very powerful information retrieval system. 

Description of Proposed System 

Each unit will be equipped with computer terminals. These 
terminals will have a typewriter keyboard for entering data and a 
television screen for displaying information. The terminal user 
will type in the information required, and after visually checking 
the information, he will push a key which transmits the data over 
telephone lines to the computer. V/hen the computer has completed 
the processing, the results will be transmitted back to the user. 
A typical transaction of this nature would require less than ten 
seconds. 

Authorized users will be permitted to enquire about the 
status and recent financial history of any client on the file. 
Any changes in status may be indicated and the updated client 
record returned to the computer file. The delay between receipt 
of information and update of files will be reduced to minutes 
instead of the present weeks. Requests may also be made for 
statistical reports of interest to management. These requests 
usually require more processing time and will thus be done in the 
evening with the report ready the next day. 

New applications for assistance will be entered into the 
new system via the terminal and the computer will determine whether 
or not the client is presently on the file or has recently been on 
assistance. All data entered will be checked at the time of entry 
to ensure eligibility of the client for assistance, and the amount 
of assistance to be provided. 

Emergency cheques and reports will be produced by the 
system on a daily basis. The computer, using the up-to-date 
files, V7ill produce these documents at night. 
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Though handling and storage of paper will be discouraged 
with this system, printed copy will be available on request 
when the volume of data is great, or a copy of some records 
stored on the computer is required. 

Expected Benefits of Proposed System 

Directly related to the problems observed: 

(a) Files will be continually updated and thus current 
information will be available at all times to generate 
reports and cheques. 

(b) All units will have access to a central file and thus 
be able to share data easily. 

(c) Information storage and retrieval will be done 
automatically and within seconds. 

(d) The amount of clerical work necessary and thus 
clerical personnel required will be reduced. 

(e) Unauthorised overpayments should be almost eliminated. 

(f) More time will be available for Financial Aid Officers 
to provide service to clients. 

(g) Eligibility of clients will be more closely audited 
and controlled. 

Costs and Savings 

A preliminary investigation of expected costs and savings 
has been performed. The proposal is shown to be economically 
feasible. Additional estimates of equipment costs are being 
obtained from various vendors and costs might be reduced. A 
more detailed analysis of personnel requirements might indicate 
that additional personnel savings might be made. 

One time costs $125,000 
(of which about $80,000 is 507o shareable) 

Monthly costs $ 11,800 

Monthly savings $ 16,200 

(of which $14,000 arc salaries costs 
and are therefore 507o shareable) 

The net savings will be $i+,400/month or $53, 000/year . 

However, because the Canada Assistance Plan only allows 
for cost sharing on salaries and related costs, but does not at 
this time allow for sharing of computer costs, the system would 
actually cost the City $2 , 600/month , while saving Ottawa 
$7,000/month. 

The Coordinator of Data Processing & Systems has had 
discussion with the Director of C.A.P. who said that the proposed 
system is very good and would encourage the City to implement 
it. However, because of the C.A.P. Act, he could not do anything 
at this time to assist the City with computer hardware costs. 

We have discussed the proposed system with the Deputy Minister 
of Rehabilitation and Social Improvement who has given verbal endorsement 
to the proposed system and who has offered to determine whether 
financial assistance can be obtained so that at the least, the system 
would not cost the City any additional money. 


Cont'd. 


Board of Administration, March 10, 1972 


3C0 -^^ 

(Social 3) 


Clause #1 Continued 


We recommend that the proposed computer assisted welfare 
system be approved in principle and that a formal submission be 
made to the Hon. Minister of Rehabilitation and Social Improvement 
to request financial assistance to implement this system. If the 
City does not obtain the amount of financial assistance required 
from the Provincial Government, then it will be necessary for City 
Council to approach the Minister of National Health and Welfare 
directly. 

Under the existing provisions of the Canada Assistance Plan 
the Federal Government does not cost share equipment with the province 
or municipalities and to do so would require an amendment to the Canada 
Assistance Plan and the relevant regulations." 

Your Board RECOMMENDS approval of the recommendation of the 
Director of Welfare and Rehabilitation and the Co-ordinator of 
Data Processing and Systems. 


2. Mountain View Cemetery - Future Planning 

Tour Board submits th« following report of th« Medloal Health Officer 
concerning th« future plans for the operation of Mountain View Cemet«ry. 

"In presenting the plans for the operation of the Mountain View Cemetery 
It Is assumed that It Is the wish of the City Council to continue to provide 
the facilities of a cemetery. Therefore the future planning has been prepared 
under two categories. 

I Immediate Operation 

II Long Range Plans 


I Inanedlate Operation 

As there Is no change to date In the method of providing grave spaces for 
burials it Is expected that the approximate 10,000 available grave spaces will 
permit operation of the Cemetery for the next 18-20 years. However, the period 
may be extended a further six years If the additional renovations recommended 
below are undertaken. Although the Seventh Renovation approved by City Council 
Au fflist 31» 1971 , Is the final area In the 'Rough Sections' of the Cemetery to be 
renovated there are two additional areas classified as 'Lawn Sections' which 
should be renovated. 

The two sections reconsnended for renovations aret 

(a) Lawn Sections reserved for private societies (Masonic, K. of P., 
I.O.O.F.) 

(b) Armed Services areas In the Abray and Home II Sections. 

In the Lawn Sections (a) there are a great number of up-right monuments 
and markers t In Armed Services areas (b.) the markers are raised approximately 4" 
above ground level. In both sections, maintenance coats are hlghw because It 
is impossible to use the large mowers between the monuments aod/or markers. 


To renovate the 36 acres contained In the two areas will cost an 
estimated $90,000. PO. An offset to this expenditure is a potential return of 
$129,500.00 from the sale of the 3,700 new graves which will become available 
throut^h the use of existing pathways for grave spaces. It is estimated that 
an annu.il savings of 25-307. malntfin.ince costs in the 36 acres will bficome 
possible through trhra use of large gang mowers which cannot be utilized at 
present. Maintenance costs in the Lawn Sections in question were $59,087.00 
in 1970. 


Cont'd 
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In addition to the above renovations it is also recommended that an 
amount of $10,000,00 be allocated to renovate and beautify the perimeter 
boulevards of the Cemetery, There exist some extremely unsightly borders on 
the outside of the Cemetery and although this type of renovation will not produce 
any new grave spaces it is sincerely believed that the beautif ication of the 
peripheral boundaries should be brought up to and maintained at the standard 
the City expects all property ox«iers to provide. 

It is proposed that tha renovations be financed from funds deposited in 
the Reserve for Redevelopment of Cemetery Account, As of this date there is 
approximately $30,000,00 in this account with an average of $1,700,00 being 
credited monthly ($20,400,00 annually) from sale of graves. It is recommended 
that the three aforesaid mentioned renovations be undertaken as funds become 
available. Following is a proposed schedule geared as to priority and to 
coincide with the availability of funds: 


YEAR AREA 

1972 Perimeter Borders 

1973 Lawn Section (Societies Area) 

1974 Soldiers Section (Horne II) 

1975 Soldiers Section (Abray) 

TOTAL 


ESTIMATED COST 

$ 10,000,00 
30,000.00 
20,000,00 
40,000,00 

$ 100,000,00 


PROJ ECTED B.«lL ANCE 
IN RESERVE ACCOUMT 

Dec, 31/72 40,400.00 

Dec, 31/73 30,800.00 

Dec. 31/74 31,200.00 

Dec, 31/75 11,600.00 


II Long Range Plans 
A. Lease Plan 

Approval in principle was given by City Council in May, 1966, to the 
introduction of a 40 year lease plan for the use of grave spaces. Basically, a 
lease plan will allow use of a grave space for a period of 40 years, subject to 
renewal at the option of the next of kin of the deceased. Lease rates will be 
based on the rental value of the land required for the grave space plus a fee for 
care for a period of 40 years. Renewals will be permissible at rates existing 
at that time. 

Interments will be subject to all current by-lows and regulations. Preliminary 
discussions have been hold with the Public Utilities Commission and as the plan is 
such a radical chanp,f> in the present policy, a rather lengthy list of questions 
was presentpd in a letter recpived January 15, 1970. To quote "Regarding any 
such study the 1c><^,t1 and financial aspects of leasing grave space; the 
subsequent re-use of graves and liners; the disposal of memorials; the payment 
for care and use of Care Funds; the disturbance and obliteration of the remains 
of the previous occupiers; and all matters which affect the leasee, the City, 
the cemetery operations generally, would need to be covered in the City's study. 
Also the type of regulation needed by the City to control this type, of 'lease' 
oper.-ition in its cenetcry and the general regulations which would be requirtid for 
the Commission's control of leasing and provision of safeguards to purchasers 
would demand equally careful study and consideration. All of these matters would 
need to be covered in any svibmission made by the City to the Corimission for its 
study and consideration". Tliose questions will require exhaustive research and 
study In co-operation with a number of departments within the City. 

To operate a 40-yepr lease plan requires the availability of 24,000 graves, 
providing the present burial rate of 600 per year continues. In order to meet 
this requirement an approach was made through the Technical Planning Board for 
additional land for cemetery purposes. July 27, 1969, the Board recommended that 
the 12 acres on SE Marine Drive, as shown on the attached sketch, be reserved 
for cemetery purposes. The site consists of 11.3 acres of vacant city-owned 
land and 6 lots in private ownership. This 12-acre site will provide an additional 
12,000 grave spaces which, together with the grave spaces unused in Mountain View 
Cemetery, will be sufficient to guarantee the operation of a 40-year lease plan. 
Pinal approval of City Council will be requested by the Technical Planning Board 
upon completion of further negotiations with the Public Utilities Commission by 
the Health Department. 
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The essential parameters of the Lease Plan are as follows: 

(i) Term of Lease - 40 years 

(ii) Option of Renewal by next-of-kin at prevailing rates 

(iii) Rental Fee to include care charges for period of lease 

(iv) Availability of 24,000 grave spaces required for successful plan 

(v) Tentative reservation of 12 acre site required 

(vi) Interments and leasing subject to City and Provincial regulations 

B . Rpcli^cintion Plan 

Under this plan it is proposed to obtain permission from the Public 
Utilities Commission to reclaim a substantial percentage of grave spaces sold 
and UiJed prior to 1954 on which no provision has been made for care. Of 
these 30,000 graves, 13,295 have interments dating back 50 or more years. 
In addition there arc some 2,500 grave spaces sold prior to 1918 but unused, 
which will be included in the Reclamation Plan. Several preliminary discupsicns 
have been held with the officials of the Public Utilities Cotiunission as to 
the possibility of re-claiming graves used or sold for 50 years or more. During 
these discussions and in subsequent correspondence a great number of questions 
were raised by the Commission, the answers of which will require considerable 
research and consultation if satisfactory and conclusive arrangements are to 
be reached. The Legal Department has been requested to consider a number of 
the points raised and will be discussing the legal and moral responsibilities 
of the City with this Department. In the event approval to proceed is obtained 
from the Public Utilities Ccinmission and a sufficient number of grave spaces 
are reclaimed it will not be necessary to utilize the 12 acres of SE Marine 
Drive. 

This report has been discussed with the Planning Department and the 
Director of Planning concurs with its contents. 

Your Medical Health Officer recommends that: 

(a) Authorization be given to proceed with the renovations as 
presented in the proposed schedule with funds provided from the Reserve for 
Redevelopment of Cemetery Account and where required the necessary authority 
be obtained from the Public Utilities Commission to proceed. 

(b) The 12-acre site on SE Marine Drive (as outlined in attached 
sketch) be tentatively reserved for Cemetery purposes and any Development 
Permit Applications on the six private lots be reported to Council. 

(c) The Medical Health Officer, together with the Corporation 
Counsel and the Director of Planning, be authorized to take the necessary 
steps to have the Lease Plan approved and implemented as quickly as possible. 

(d) Negotiations be continued to obtain permission through the 
Public Utilities Commission to reclaim the graves discussed in the Reclamation 
Plan." 


Your Board RECOMMHINDS acceptance of the report and approval of the 
recommendations of the Medical Health Officer. 

Further to the recommendation of the Board of Administration, 
"Alderman E. J. Broome, as advisor to the Board, recommends that 
His Worshii) ^^'^ Mayor appoint a Special Sub-Committee of Council to 
be composed of three nieinbers of Council with terms of reference as 
f ol lows : 
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(i) To make all further submissions and appearances before the 
P.U.C. in regard to Mountain View Cemetery matters, which 
will include the leasing of grave space, the reclamation 
where possible of existing grave spaces and in general to 
answer questions raised by the P.U.C. in the various commun- 
ications to the Health Department; 

(ii) To investigate the operation of the Vancouver Crematorium 
located in Mountain View Cemetery and the advisability, or 
not, of the City taking over this operation; 

(iii) The question of raised headstone markers which materially 
interfere with efficient caretaking of the cemetery grounds, 
and other matters related to this problem; 

(iv) To study the rising incidence of cremation as opposed to 
burial and whether steps should be taken to accelerate the 
increasing use of cremation. I am told that in a relatively 
few years cremation has risen from a neglibible portion to 
almost 50'fo of all burials. 

(v) Such other matters as the Committee may feel warrant their 
investigation} 

and to report back to Council from time to time. 
Your Board endorse these further RECOMMENDATIONS. 

3. Unemployment Insurance Benefits 
and Social Allowances 


The Director of Welfare and Rehabilitation reports as 
follows : 

•'The new Unemployment Insurance Act corcmenced operation 
on January I, 1972. Unfortunately the Federal Government did 
not take into account, before implemeuting the new Act, the 
implicatioiiG of the delays in processing claims. In particular 
they failed to recognize the fact that many single persons and 
family heads, who would otherv;ise never come near a welfare office, 
would be forced to apply for a social allowance to meet basic 
necessities. Furthtirmore they did not take into account the 
additional load which would be placed on already overburdened 
welfare offices. As a result, severe criticisms have been levelled 
against the Unemployment Insurance Commission and as well against 
public welfare offices who have no control over the delays in the 
Unemployment Insurance Commission system. 

The new Unemployment Insurance Act makes provision for an 
Unemployment Insurance claimant on social allovjance to assign 
his Uncmployrient Insurance benefits to a welfare agency in those 
instances which may occur from time to time where there is a 
delay in a person i-ecciving a benefit which results in social 
allowance being issued for a period of several weeks or months 
causing an overlap of payments. 

The assignment of Unemployment Insurance benefits is designed 
to reimburse a welfare agency which has advanced a sum of money to a 
claimant who has had to wait a significant length of time for 
receipt of his first Unemployment Insurance benefit cheque. 
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The point of determining whether an Unemployment Insurance 
cheque is significantly Late is at the end of the fourth wctek 
following the date on which the individual files his claim. Under 
the new Act, no assignment is permissible to recover social 
allowance paid prior to the fourth week of the claim period. 
For example - case of a single man: 

- employee is involuntarily terminated on January L. 

- employee files claim on January 2. 

- employee applies for social allowance January 2 and states 

on social allowance application form that he has used up all 
of hifi income from employment to clear past expenditures, and 
is now destitute. 

- our staff contacts the Unemoloymant Insurance Commission and 
confirms that emoloyce filed a claim on January 2. 

- a social allov.'ance is issued to the applicant on an open 
and close period for a naximum of four weeks from the date 
he filed his claim. 

- no Uncmoloymcnt Insurance benefits are paid to any claimant 
for the first two weeks following termination of employment. 

- in the majority of cases a claimant is eligible for benefits 
from the third week following termination of employment. 

- in the majority of cases the claimant does not receive his 
first benefit cheque until the end of the fourth week of 
his claim period. This cheque will cover the third and 
fourth week of his claim period. Once his claim is established 
he receives a benefit cheque at the end of each two weeks for 
the duration of his benefit period or when he goes back to work 
whichever is the sooner. 

- even though this man may have received a social allowance 
for the third and fourth week of his benefit period, there 
is no v;ay that we can obtain recovery by way of assignment. 
An assignment is only valid if social allowance is paid 
beyond the fourth v/eek and only in cases where the delay 

in processing can be attributed to the Unemployment Insurance 
Commission. If the processing of a man's claim takes eight 
weeks, and we have him on social allov;ance for eight weeks, we 
would have the man sign an assignment at the end of the 
first four weeks, send it to the Unemployment Insurance 
Commission, who in turn would deduct from the claimant's 
benefit cheques the amount of social allowance paid out 
for the latter four weeks. The money deducted would be 
forwarded by the Unemployment Insurance ComniGsion to the 
Department of Rehabilitation and Social Improvement, who 
would credit our Department accordingly. 

The process described above is cumbersome, is producing long 
line-ups at our Single Men's Unit and is placing tremendous pressure 
on our limited staff. Public v/clfarc administrations have been 
placed in the position of picking up extra duties, with no extra 
staff, the defaults of the Unemployment Insurance system. In 
addition, it is forcing many single persons and family heads to go 
on social allowance who would otherwise never come near a welfare 
office. 
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I have reviewed this matter in detail with the Deputy Minister 
of the Department of Rehabilitation and Social Improvement and 
suggested that public welfare authorities should not take on 
responsibilities vmich rightly belong to the Unemployment Insurance 
Commission. The Deputy Minister has advised me that his Minister, 
the Honorable P. A. Gaglardi, has taken this natter to Cabinet, 
following v?hich he wrote to the Honorable Bryce Mackasey, the 
Minister responsible for the Unernployment Insurance Act, suggesting 
that the Unemployment Insurance Coimnission speed up the processing 
of claims and in particular provide interim assistance directly to 
claimants awaiting receipt of the benefit entitlement. On Inarch it, 
1972, I was advised by the Assistant Deputy Minister of Rehabilitation 
and Social Improvement that the Honorable P. A. Gaglardi has received 
a letter from the Honorable B. I'ackasey (dated February 17, 1972) to 
the efl'cct thai; the Unemployment Insurance Commission has adjusted 
its operations so that a claimant can start to receive his benefits 
in the third v/eek of his claim period and where there is delay in 
processing his claim, they can give him an advance and recover it 
directly from his subsequent benefits. This will obviate the need 
for our staff to become involved in taking assignments and will 
place the responsibility where it rightly belongs. 

Our staff will still be responsible for providing a social 
allowance for the initial two week period in those cases where the 
applicant meets eligibility requirements for social allowance. We 
have always done this and i-ze do not anticipate any significant 
increase in volume. 

If the Unemployment Insurance system works as stated by Mr. 
Mackasey, the net effect on our social allowance program should be 
a reduction in caseload and a reduction in amount of social 
allowance to family units requiring supplementation over and above 
unemployment insurance benefits. 

RECOMMENDATION 

(a) In accord with Provincial policy, the Department provide a 
social allowance to eligible unemployment insurance claimants 
only when: 

(i) the claimant requires financial assistance immediately 
following filing of a claim and can meet social 
allowance eligibility criteria. Assistance would be 
provided for a maximum of two weeks only, subject to any 
future exceptions enunciated by Provincial Government 
policy . 

(ii) the claimant requires a supplementary social allowance 
over and above his maximum Unemployment Insurance benefits. 
This would apply only in the cases of certain family units. 

With regard to the letter and resolution, dated February 17, 
1972, from His Worship the Mayor of the City of Duncan, I would 
recommend: 

(b) That City Council send the Mayor of the City of Duncan a copy 
of this report which appears to satisfy their resolution." 

Your Board RECOMMENDS that Council approve the foregoing recommendations 
of the Director of Welfare and Rehabilitation. 


306 3/ 

Board of Administration, March 10, 1972 (Social 9) 


4. Bill No. 30 (1972) 

F amily Relations Act 

Your Board recently received a copy of Bill No. 30, which has been 
introduced into the Legislature. "The Provincial Court Administrator 
and the Acting Chief Probation Officer have reviewed the Bill and 
have made the following comments. 

'"The purpose of this Bill is to codify subject to the Divorce 
Act (Canada), law pertaining to matrimonial and family relations, 
and the remedies and liabilities of spouses, children and parents. 

Parts I, II and III of the proposed Act will replace the 
Divorce and Matrimonial Clauses Act. 

Part IV will replace the Wives' and Children's Maintenance Act. 

Part V will replace the Parents Maintenance Act. 

Part VI will replace the Reciprocal Enforcement of Maintenance 
Orders Act." 

A. Custody of and Access to Children 

Part I of the Act, Section 3(2) states: 

"The jurisdiction of the (Supreme) court is, in matters of 
maintenance and custody of children, concurrent with that 
of the Provincial Court of British Columbia." 

Part IV replaces the Wives' and Children's Maintenance Act and 
streamlines the Family Court procedures. It expands the 
definitions of spouse', parent and child to include 'common-law 
spouse', and children whether legitimate or not that are brought 
into the involvement of a mariage or common-law relationship. 

Section 25 (1) (c) , (d) , (e) and (f) gives the Judge authority to 
make an order for custody and access to children. 

The age of a child has been raised to nineteen (19). 

Comment 

The items noted above grant more authority to the provincial Court, 
particularly concerning custody, and therefore, it follows that a 
greater burden will be placed on the Vancouver Provincial Courts. 
The extent of the burden cannot be estimated with any certainty at 
this time. The matter of custody may become a serious one, and 
additional work may devolve on the Vancouver probation Services. 

B. Maintenance of Parents (Part V) 

Where by reason of age, disease, or infirmity a parent is unable 
to maintain himself and the children to whom he applied for mainten- 
ance have refused or neglected to contribute he may make application 
to a Judge of the Provincial Court of B.C. The Judge, where 
satisfied that the parent is dependent and that the child is able 
to contribute to his maintenance, may order that child to pay a 
sum not exceeding $40.00 per week. An order may be made whether or 
not the dependent parent is being cared for in any hospital, home 
or other community care facility. 

Comment 

This Bill will change the application procedure for parent main- 
tenance from one of a quasi-criminal complaint and prosecution to 
one of summary application to a Judge of the Provincial Court 
(Family Division) . This change may result in additional work on 
the part of the provincial Court (Family Division) and Probation 
Services . 

* Application may also be made by a person designated by the 
Attorney-General . 
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C. Recommendation 

Section 18(2) states: 

"An application (for maintenance) under subsection (1) may be 
made by the spouse or by any person designated by the Attorney 
General for purposes of this section — " 

Section 45(2) (b) states: 

"An application (for maintenance of a dependent parent) under 
subsection 45(1) may be made to a Judge or Justice of the Peace 
by 

(a) a dependent parent; or 

(b) any person designated by the Attorney-General — " 

It is Recommended that the Act be amended to insert the following 
in each of the above named sections: 

"That the Chief Probation Officer for the City of Vancouver 
be authorized for the purposes of this section — " 

so that the administration of the Act in the Vancouver Provincial 
Courts (Family Division) may proceed expeditiously. ' 

Your Board RECOMMEND that the above recommendation be adopted, and that 
a copy of the minutes of Council dealing with this matter be forwarded 
to the Social Welfare and Education Committee of the Legislature, which 
Committee will be receiving representations on the Bill. 

(Such representation should reach the Committee not later than March 
20th, 1972.) 


FOR COUNCIL ACTION SEE PA6E(S)..„.fl 
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BUILDING AND PLANNING MATTERS 

RECOMMENDATION 

1. Request to Keep 6 Horses 
at 3226 West 49th Avenue 

The Director of Planning and Civic Development reports as follows: 

"Development Permit Application No. 58226 has been filed by Mr. T. M. 
Williams to construct additions to an existing stable at 3226 West 
49th Avenue. Mr. Williams also requests permission to increase the 
maximum number of horses kept on this site from 3 to 6. 

This site is located in an RA-1 Limited Agricultural District. 
Section 10(16)(c) of the Zoning and Development By-law requires 
that the keeping or housing of horses is subject to the approval of 
City Council. Council in 1969 approved the keeping of 3 horses on 
this site. 

The TEchnical Planning Board has approved development permit #58826 
permitting the construction of additions to the stable on the site, 
subject to conditions, one being that approval of Council be first obtained 
for the keeping of 6 horses. 

The Director of Planning recommends that City Council approve an 
increase in the keeping of horses on this site from 3 to a maximum of 6." 

Your Board RECOMMENDS that the recommendations of the Director of 
Planning and Civic Development be approved. 

INFORMATION 

2 . Jericho Land Fill 

The Director of Planning and Civic Development reports as follows: 

"Council received a letter dated January 13th, 1972 from 
Mr. Denys Gray-Grant and an information report dated 
January 2Sth was submitted to Council. As stated in this 
report, the Director of Planning § Civic Development has 
written to the Base Commander, C.F.B. Chilliwack who has 
submitted the attached letter in reply. 

The Director has inspected the site. While it is question- 
able whether the filling that is under way is merely site 
restoration after demolition, it does seem that any work 
that has been done is compatible with the future use of 
the area, either as a park or for development. Furthermore, 
the filled area does appear to be graded and levelled 
satisfactorily . 

The agreement between Her Majesty the Queen and the City of 
Vancouver v>.adc on Marcli 25th, 1969 states as follows:- 

' Subject to the terms and conditions of this agreement, 
Canada shall not proceed with the development of, or 
construction v;ithin, the Development Area unless such 
development and cons tructioji comply with all bylaws 
and regulations of the City which would be applicable 
to such development and construction if the land was 
not owned and controlled by Canada.' 

After discussing this letter with the Corporation Counsel, it 
is clear that a development permit should have been obtained 
for the filling. The Director of Planning f. Civic Dovcloiimont 
however, is taking no further action provided that no more 
fillijig takes place and has so instructed the Base Commander. 

Since there has been some interest in this work in the community, 
this report is being forwarded for the information of Council." 

Your Board submits the foregoing report for the INFORMATION ol Council . 


FOR COUNCIL ACTION SEE PAGE(S)...*^ 
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FIRE AND TRAFFIC 
MATTERS 


INFORMATION ; 

1. Recommendation of Coroner's Jury - 
Traffic Fatality at National and 
Main Streets 


The City Engineer reports as follows: 

"A letter has been received from the Coroner advising of a Jury 
recommendation following a traffic fatality at the intersection of National 
end Main Streets. 

Details of the accident in question show a four year old boy was 
struck at 4.: 00 p.m. December 4.j 1971, when he ran ahead of his mother while 
proceeding east in the north crosswalk at National Street and was hit by a 
vehicle travelling between 15-30 m,p,h. in the northbound curb lane. 

The Jury's recommendation was 'that the two crosswalks at Station 
and Main and National and Main Street are not adequate. That one crosswalk 
should be installed at one of the above locations and said crosswalk be 
operated as a pedestrian operated signal light'. 

An examination of these two locations indicates that the pedestrian 
volmes are light throughout the day, illumination of this section of Main 
Street is good, and the northerly crosswalks at Station and at National are 
painted and signed to advise north and southbound traffic of pedestrian 
crossing activity. 

An investigation of the accident history shows two pedestrian 
accidents at Station Street and three pedestrian accidents at National Street 
over the past five years, with the fatality in question being the only 
pedestrian death to have occurred in this period. 

On Januaiy 20th, 1972 after reviewing conditions at both inter- 
sections we replied to the Coroner that 'a traffic signal for pedestrian 
control is not appropriate in view of the present minimal crossing demands 
and low occurrence of pedestrian accidents'," 

Your Board submits the matter to Council for INFORMATION, 

2. Recommendation of Coroner's Jury - 
Traffic Fatality at 6th Avenue and 
Nanaimo Street 


A letter has been received from the Coroner advising of a Jury 
recommendation following a traffic fatality at the intersection of Nanaimo 
and 6th Avenue on November 25, 1971, In this accident, an 80 year old 
pedestrian was struck and killed by a vehicle northbound on Nanaimo Street, 
close to the north unmarked crosswalk of East 6th Avenue, 

The inquest into this fatality was held on December 8th, 1971 at 
which the Coroner's Jury concluded the death to be accidental and recommended 
'That a crosswalk be installed, on the north side of Sixth Avenue, crossing 
Nanaimo Street to give access to the northbound bus stop on Nanaimo Street', 

Sixth Avenue jogs at Nanaimo Street forming an offset intersection, 
with the east and west approaches stopped at Nana.1.mo Street. Traffic volumes 
on Nanaimo Street are relatively light at all times (compared with other 
arterial streets) and at the time of the fatality (7:30 p.m.) the two way 
volumes on Nanaimo Street provide ample safe crossing opportunities. This 
is indicated by the accident history, since in the past five year period only 
two pedestrian accidents have occurred, (including the recent fatality). 
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A reply to the Coroner's letter dated December 9, 1971, addressed 
to His Worship the Mayor was sent by the City Engineer on January 12, 1972. 
This letter replied to the Jiiry's recommendation, as follows: ■ 

"Our experience indicates that marking of crosswalks does not 
necessarily create a safer condition at a location such as 6th and Nanaimo, 
since pedestrians will often gain a false sense of security from the paint 
lines. Our concern in the matter is to avoid creating the impression that 
motorists are required to give pedestrians the right-of-way only at marked 
crosswalks. The greater the number of specially marked crosswalks, the more 
difficult it becomes to correct the misunderstanding. For this reason, it 
is the City's policy to mark crosswalks at signalized locations, school and 
playground crossings, and at locations where there are large pedestrian volumes 
and it is desirable to have them cross at one location rather than mid-block 
where motorists are not expecting them. Basically then, crosswaJ.ks are marked 
for pedestrian guidance and control rather than to control traffic. 

Accordingly, we do not feel that crosswalk markings at 6th Avenue 
and Nanaimo Street are justified at this time." 

The foregoing report is submitted for Council's 
INFORjyiATION. 
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RECOMMENDATIONS 

1 . Reorganization - Equipment Branch 

The City Engineer reports as follows: 

" HISTORY 

During the past five years, significant changes have taken place 
in the operations of the Equipment Branch - Engineering Department, 
The clerical procedures of the Branch have been changed to utilize 
new systems designed to operate in conjunction with the new computer. 
Major changes have been made in replacement policies which have 
affected preventive maintenance and repair work in the Branch, All 
Park Board equipment is now serviced by the Equipment Branch, A 
small Branch Garage and Service Station have been completed in Cambie 
Yard as part of the Yards Consolidation Program, The Provincial 
Government has changed the licensing requirements for truck drivers 
and equipment operators. All these changes have affected the flow 
of responsibility and the organizational structure of the Equipment 
Branch to the point where a reorganization of the Branch is now necessary. 
The Garage Superintendent retired in June, 1971, Several other senior 
staff in the Branch will be retiring during the next year or two. 
Accordingly, this is a particularly appropriate time for reorganizing 
the Branch to take advantage of systems changes and to meet changing 
responsibilities , 

PROPOSED CHANGES 

' A study has been carried out to evaluate the noted changes and 

to determine what corresponding changes in organization and staffing 
are required to permit the Branch to carry out its functions effectively 
and efficiently, A technical report covering this study is on' file 
in the Board offices. The results of this study are summarized in 
the following paragraphs. 

Driver Testing and Training 

The driver testing and training program must be upgraded. At 
present, one Equipment Technician carries out driver testing and training 
for Engineering Department employees using heavy trucks. The primary 
objective of this program is to familiarize employees with complex 
equipment so that vehicle abuse is reduced and maintenance costs are 
kept down. This program also examines suitability of operators from 
the safety viewpoint. No testing or training of heavy truck drivers 
in other Departments, nor of car and light panel drivers in the 
Engineering Department, is carried out at present. 

Recent Provincial Government legislation has been enacted wtiigh 
requires that, after September 1, 1971, operators of heavy equipment 
and trucks be licensed under six different classifications of chauffeurs' 
licenses. In the past. Municipal employees have been exempt from such 
requirements; however, this will no longer be the case. After 
September 1, 1971, in order to qualify for the various chauffeurs' 
licenses, new operators will be tested formally. Existing employees 
now operating trucks and equipment will be licensed automatically 
for the vehicles they presently operate, but will be subject to formal 
testing for periodic review, as a result of accidents, and changes 
from one class of equipment to another, A field test, utilizing the 
type of equipment for which the licenses will be issued, is required. 
If the City provides this test equipment, an estimated additional 
$3,000 per year will be required for transportation of equipment to and - 
from the test station. However, arrangements ccmid be made with the 
Motor-Vehicle Branch whereby the road-test portion of the chauffeurs' 
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tests would be performed under the direction of a City-employed tester 
at the City Yards, This would eliminate transporting various City 
equipment to Burnaby for testing at the Motor-Vehicle Branch, and would 
eliminate the estimated transportation costs. 

During 1970, Engineering Department operators were involved in 
252 accidents, two resulting in fatalities. Park Board operators were 
involved in an additional fatality. Engineering Department insurance 
premiums rose by about 40%, and increased by another 50% in 1971, To 
reduce accidents and insurance costs and minimize maintenance costs, 
it is proposed to expand driver training and testing beyond the 
present familiarization program. 

To eliminate the $3,000 additional costs outlined above, and to 
provide an integrated driver testing, training and licensing function 
compatible with our present operation, additional driver training 
capacity is required. 

Estimating and Control 

Estimating in the Shops Section of the Equipment Branch must be 
improved. With new mechanized billing systems and the much tighter 
cost control which is being exercised in the Branch, it is necessary 
to upgrade estimating to a corresponding level. At present, such 
estimating is being carried out by Foremen and the Superintendents 
who are required for other :pressing duties and are unable to prepare 
estimates in sufficient detail to meet control requirements, A standard 
cost and fixed price billing system is proposed which will require 
the addition of a specialized cost estimator in the Shops Section, 
The addition of a cost estimator would permit elimination of a Trades 
Foreman I position. 

Planned Maintenance and Routine Servicing 

The system of routine servicing and planned "preventive" 
maintenance for vehicles and equipment requires upgrading from its 
present status, and constant review and modification. Administrative 
work in this area has also increased since all City vehicles are now 
B.C, Government tested at the Equipment Branch, (City employees are 
certified as testersl) The Equipment Branch Control Centre, which 
schedules and controls this work, is now staffed by a Clerk II, This 
position should be replaced with an Engineering Assistant II position 
to handle the increased technical work related to the preventive 
maintenance function. 

To assist in the direction of these expanded programs and take 
advantage of the increasing sophistication of the computerized manage- 
ment control systems, additional technical supervisory capability 
will be required. This increase will be balanced by the reduced 
requirement for routine clerical work; improved management control 
can, therefore, be provided at no net increase. Transfer of a Civil 
Engineer I position, with equipment-related responsibilities, from 
the Research Branch to the Equipment Branch is proposed. The reduction 
of technical responsibilities in the Research Branch made possible 
by this change would permit the duties in that branch to be carried 
otit by a new EA IV position. 

The new systems adopted by the Equipment Branch and the new 
organization proposed would permit eliminating an Accounting Clerk II 
position . 
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SUMMARY OF SAVINGS 

The staff changes proposed are summarized in the attached table. 
There is a decrease of $2,000 in staff costs and an operating saving 
of $3,000." 

The Acting Director of Personnel Services reports as follows: 

"The City Engineer advises that two positions in the Equipment 
Branch will be abolished when this reorganization is implemented. I 
have reported on these two positions in the summary. My recommendations 
regarding the classification and salaries of the one transferred 
position, the two positions with proposed changes in duties and the 
two new positions are as follows: 

I. R.P. Roelofsen, Civil Engineer I - Procurement Section 

It is proposed that this position be transferred from the 
Procurement Section to the Equipment Branch. 

The incumbent will supervise the Costing Section and the Driver 
Training/Testing Section. He will perform moderately complex professional 
civil engineering work involving the modification, updating and 
retrieval of information from the computerized systems plus analyzing 
engineering problems in the above mentioned sections. This work will 
be at the Civil Engineer I level, and I therefore recommend no change 
in salary or classification. 

This position will remain excluded from the bargaining unit. 

II . J.S. Gray - Accounting Clerk IV 

The Equipment Branch introduced data processing techniques in 
1968 and Mr. Gray assumed additional responsibilities resultant from 
the implementation and modification of the computerized costing records. 
He temporarily received two additional pay grades for the period of 
January 1, 1968, to December 31, 1971. The City Engineer reports 
that the computerized record costing systems are now finalized and 
are fully functioning and there will not be the necessity constantly 
to check to ensure data is correct. Also, after a short transitional 
period, the Civil Engineer I position described above will assume the 
responsibility for information retrieval, analysis and any future 
modifications of the computerized systems. 

My recent review reveals that Mr. Gray will continue to 
perform quite complex accounting work involving a variety of accounts 
and records for the Equipment Branch. He will supervise the preparation 
of financial and statistical reports, code input data for Data 
Processing, calculate Federal Taxes as required and process material * 
invoices. In addition, he will be responsible for the preparation 
of appropriation transfers, correcting inaccuracies in accounts and the 
preparation of statements for plant account funds when the Accounting 
Clerk II position is abolished. The majority of the work to be performed 
will be at the Accounting Clerk IV level. 

There will be a transitional period of approximately six months 
until the Civil Engineer I becomes totally familiar with all of the 
Equipment Branch functions and therefore Mr. Gray will continue to 
retain the additional responsibilities regarding the computerized 
costing systems during this period on a gradually decreasing basis. 
I therefore recommend that the temporary two pay grades for additional 
responsibilities continue to be paid for the period of January 1, 1972 
to June 30, 1972, and cease after that date. 

(Cont 'd. ) 
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III. Vacant Clerk II (Temporarily occupied by L.W. Huntley) 

The proposed duties for this position will require the incumbent 
to complete various records such as vehicle complaint forms, equipment 
repair history cards, process downtime records, arrange licensing for 
vehicles and equipment, assist in rescheduling vehicles and equipment 
for preventative maintenance and routine servicing, review proposed 
major repairs in the latter stages of a vehicle's or equipment's 
economic life, answer telephone and radio inquiries and assist the 
Garage Superintendent and his staff with regard to cost control. A 
number of these duties are technical in nature and will require 
mechanical aptitude, some knowledge of engineering principles and/or 
the application of statistical techniques for their successful 
performance. The work of this position will fall substantially within 
Class Specification No. 203, Engineering Assistant li , Pay Grade 17 
($563 - $673), plus 2% in lieu of rest periods, and I recommend that 
the position be so classified effective when adopted. 

IV. One New Position - Procurement Section 

This position will replace the Civil Engineer I position 
described in Point I above. The incumbent will be required to perform 
sub-professional design work, prepare specifications for tenders, 
obtain technical data from field investigations, oversee the work 
performed by successful bidders for equipment modification or building 
and maintain liaison with other companies to obtain data regarding 
preventative maintenance programs. This will be complex field and 
office work of a civil engineering nature and will be at the sub- 
professional level. The work will fall substantially within Class 
Specification No. 207, Engineering Assistant IV, Pay Grade 25 
($806 - $965), and I recommend that it so be classified effective when 
adopted. 


V. One New Position - Shops Section 

The incumbent will be required to assist the Foreman and the 
Shops Superintendent in estimating the cost of jobs, assist in actual 
cost versus estimate cost control plus reviewing work load patterns 
and maintaining a variety of records. Once again, the majority of the 
work is of a technical nature and will require the knowledge of applicatioi 
of engineering principles at a sub-professional level. The work will 
fall substantially within Class Specification No. 203, Engineering 
Assistant II, Pay Grade 17 ($563 - $673), and I recommend that it so 
be classified effective when adopted. 

This report has been discussed with the City Engineer, the 
Business Manager of the Municipal and Regional Employees' Union and 
the President of the City of Vancouver Foremen's Association, all of 
whom concur herein. It has been agreed that the Trades Foreman I 
position occupied by Mr. J. Mutter will be reviewed when the report 
is implemented. 


SUMMARY 


Incumbent 


Present 

Classification 


Proposed 
Classification 


Effective Date 


R.P. Roelofsen 


J.S. Gray 


Civil Engineer I 
P.O. 28 ($922-$1104) 

Accounting Clerk IV 
P.G. 22 ($703-$843) 


No cfiange 


Accounting Clerk IV 
P.G. 22 ($703-$843) 
Plus 2 Pay Grades for 
additional responsioilities 


Vi'hen adopted 


Jan. 1, 1972, 
to June 30, 
1972 
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SUMMARY (cont'd.) 


Incumbent 


Present 

Classification 


Proposed 
Classification 


Effective 
Date 


Vacant 
(Temporarily 
occupied by 
L.-.V. Huntley) 


One New 
Position 

One New 
Position 

Vacant 


Vacant 


Clerk II 

P.G. 12 ($451-5537) 
Plus 2 Pay Grades for 
longer hours and in 
lieu of rest periods 


Accountina Clerk II 
P.G. 18 ($585-$703) 

Trades Foreman I 
P.G. 24 (j843-$922) 


Engineering Assistant II 
P.G. 17 ($563-3673) Plus 
25^ in lieu of rost 
periods 


Engineering Assistant IV 
P.G. 25 ($805-S965) 

Engineering Assistant II 
P.G. 17 ($563-$673) 

Abolish 


Abolish 


V/hen adopted 


V;hen adopted 
IVhen adopted 
V;hen adopted 
V;hen adopted" 


SUMMARY OF RECOMMENDATIONS 


"The City Engineer RECOMMENDS that 


(a) The staff changes proposed in this report be adopted, with an 
annual reduction of $2,000 in staff costs and $3,000 in driver 
licensing costs. 

(b) The report of the Acting Director of Personnel Services be adopted 


Your Board RECOMMENDS that the foregoing recommendations be 
adopted . 


2. Nutritionist's Services for Children's Aid Societies 


The Medical Health Officer submits the following report requesting an 
additional Nutritionist I be provided in the Health Department. 

'From August 4th, 1969, one of the three Nutritionists in the Health 
Department has been seconded on a two-third's time basis to the 
Welfare and Rehabilitation Department with the remaining one-third 
of the time being purchased by the Children's Aid Society. City 
Council on August 24th, 1971 approved the report of the Director of 
Welfare and Rehabilitation concerning the staff establishment of 
his Department. In that approved staff establishment was one full 
time position of Nutritionist. 

As a result, the service to the Children's Aid Society is no 
longer available. The Children's Aid Society have now requested 
that arrangements be made to supply them with the services of a 
Nutritionist on a two-third's time basis, and the Catholic Family 
and Children's Service have requested the services of the Nutritionist 
on a one-third time basis. Both agencies have confirmed in writing 
that the City will be reimbursed in full for all expenses incurred 
in supplying these services. 


Cont 'd 
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| CIAUSE NO. 2 (continued) 

There is an increasing interest and concern about nutrition which 
has brought greater demands upon the Health Department from the 
community for information and services. Recent research has indicated 
how inadequate nutrition adversely affects physical, emotional and 
I mental health. The two agencies mefttioned above both recognize the 
importance of such service, hence they have arranged funding to 
cover the services of a nutritionist to serve the needs of their 
clients . 

The matter of separate employment by the agencies versus a single 
working unit of all nutritionists was discussed with the two agencies 
and the City Departments involved. It was unanimously agreed that 
all community nutritionists should be employed by the City as there 
are a number of advantages in such an arrangement, e.g. 

1. Integrated programming will ensure a more efficient operation 
and standardized methods of teaching and counselling. 

2. Sharing of personnel in the event of vacation and/or illness 
has been agreed upon. This will facilitate continuity of 
operation in the City and agency programs. 

3. The quality of the service to the public will be enhanced by 
the co-ordinated effort and sharing of views and information 
possible through this association. 

As noted above, the cost to the City is nil as shown in the following 
analysis . 



Annual 

1972 Proportion 

Salary 

$10, 116 

$ 7,587 

Fringe Benefits 

1,420 

1,070 

Car Allowance 

300 

225 


$11,836 

$ 8,882 

Administration and 



Overhead 

1,184 

888 

Total 

$13,020 

$ 9,770 


Annual 

1972 Proportion 


Children's Aid Society (2/3) 
Catholic Family and 

Children's Services (1/3) 

Cost to City 


$ 8,678 

4,342 $13,020 
Nil 


$ 6,510 

3, 260 $ 9,770 


Nil 


The Acting Director of Personnel Services has reviewed the positions and 
Confirms the classification as Nutritionist I, Pay Grade 22 ($703 - 943 
971 rates) . 

I :cport of the Acting Director of Personnel Services 


•As requested by the City Medical Health Officer, I have conducted a 
review of the duties and responsibilities of the above proposed position 
and report as follows: 

The incumbent of this position will be expected to assist in developing 
and implementing a general nutrition education program to provide 
standardized teaching and counselling services to the Children's Aid 
Society and Catholic Family and Children's Services. In considering the 
overall duties involved, I recommend that this position be classified 
as Nutritionist I, Pay Grade 22 ($703 - $843) . 


Conf d 
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CLAUSE NO. 2 (continued) 

•phere will be no cost to the City since all expenses involved will be 
paid by the two agencies involved. 

I have discussed this report with the City Medical Health Officer and 
Business Manager of the Municipal and Regional Employees Union, both of 
whom concur with the recommendation stated herein. 

Summary 

Incumbent Proposed Classification Effective Date 

One New Position Nutritionist I When adopted 

P.G. 22 ($703 - $843) 

As Medical Health Officer, I Recommend that: 

(i) the report of the Acting Director of Personnel Services be 
approved, and the incumbent be supplied to the Children's 
Aid Society and the Catholic Family and Children's Service 
at no cost to the City; 

(ii) the incumbent of the position be granted auto allowance on 
the regular basis; 

(iii) expenditure of the necessary funds be authorized subject 
to recovery from the two agencies.' 

yiur Board RECOMMEND that the foregoing recommendations of the Medical 
Health Officer be adopted. 


INFORMATION 

3 . Tender Awards 

The Purchasing Agent reports as follows: 

"In accordance with Council policy, contracts for the following 
supplies were awarded by the Board of Administration: 

Ready-Mix Concrete 
Court Recording Equipment 
Scotchlite Sheeting 
Lumber 

Copies of the details of these tender awards are circulated," 
Your Board submits the foregoing for the INFORMATION of Council, 


CONSIDERATION 

4, The Vancouver Association for the Mentally Retarded - Request 
for Surplus Furniture 


On February 15, 1972, City Council directed that the Purchasing Agent 
review the furniture requirements of the subject Association and report 
back to Council through the Board of Administration. The Purchasing 
Agent has made such a review and reports as follows: 

••Representatives of the Vancouver Association for the Mentally Retarded 
submitted a list of their requirements, and have inspected the surplus 
furniture currently available. 


Cont 'd 
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The City only has a portion of their requirements available at the 
present time, but I expect that most of the remainder will become 
available within the next six to eight months. 

The Association's requirements, present and future availability, and 
values are listed below (values are the estimated selling prices if 
the items v;ere sold at auction) - 

Quantity Available Now Available in Near Future 

Description Required Qt)% Value Quantity Value 

Work Tables 30 7 $70,00 23 $230.00 

Office Desks 8 4 100,00 4 100,00 

Coat Trees 6 6 18,00 — 

Side Chairs 75 40 80,00 35 70,00 

Arm Chairs 10 5 10,00 5 10,00 

Book Cases 4 — 4 80,00 

Waste Baskets 24 — 24 12,00 

Setees & Chair 

for lounge, 1 15,00 Chair not available 

Used LiOTber — Not Available 

Step Ladders 6 — Not Available 

File Cabinets 

511 X 8", 8 — Not Available 

VALUE - SUB-TOTALS - $293.00 $502.00 
TOTAL VALUE - $795,00 

Disposal of the above furniture, as it becomes avail to thf^ 

Vancouver Association for the Mentally Retarded may be ma'?e by o'^e 
of the following methods : 

(a) Sell it at the estimated values as shown above 

(b) Sell it at the following percentage of the 

estimated value %_ 

(c) Turn it over to the Association at no charge 

(Equivalent to a grant of $795) 


This matter is submitted for Council CONSIDERATION. 


FOR 


COUNCIL ACTION SEE PAGE(S) .^Z^ 
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BOARD OF ADMINISTRATION 
PERSONNEL MATTERS 


REGULAR REPORT MARCH 10, 1972 

RECOMMENDATION 

1. Salary and Classification Review - One New Position, Single 

Persons Branch Co-ordinator , Social Services Division, Department 
of Welfare and Rehabilitation ^ 


The Acting Director of Personnel Services reports as follows: 

"City Council on August 24th, 1971 adopted various reorganization 
proposals, one of which was that a 'Transient Persons Branch Head* 
position be established. 

The Director of Welfare and Rehabilitation is now proposing 
that the scope of this position be broadened to include the 
co-ordination of services to all Single People on social assistance 
which would encompass transient youth. 

The responsibilities of this position would thus include: 

(a) Direct supervision of City operated hostels including any under 
lease and co-ordinating additions to such types of housing if 
required by City Council; 

(b) Indirect supervision of City sponsored hostels including the 
setting of guidelines, standards of service, etc.; 

(c) Co-ordination of Departmental rehabilitation resources for 
single employable clients; 

(d) In accordance with City policy, establishing working arrangements 
with community facilities providing services to the Department 

for Social Assistance recipients, for example. Interim Detoxif icat io' 
Unit, Dunsmuir House, Central City Mission, etc.; 

(e) Other related duties as assigned. 

In short, the incumbent of this position will be basically 
responsible for assisting where necessary, single employable persons 
on Social Assistance to make effective use of Departmental and community 
resources . 

These duties and responsibilities are not covered in any existing 
City classification, and I therefore recommend the establishment of 
the new classification 6f "Single Persons Branch Co-ordinator", 
Class No. 316 and further recommend that it be rated at Pay Grade 27 
($883 - 1060) effective when approved. 

The probationary period will be one year. 

The estimated annual recurring cost of this proposal, 1971 2nd 
half rates, calculated at the top step of the salary range and 
including fringe benefits at 10% is #13,992 (less 50% reimbursement 
from Canada Assistance Plan). 

The Comptroller of Accounts reports that the cost for 1972 
(10 months) estimated at $11,660 will be provided by an adjustment of 
the 1972 departmental salary appropriation during budget review, 
subject to 50% reimbursement from Canada Assistance Plan. 


Cont 'd 
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CLAUSE NO. 1 (continued) 


This report has been discussed with the Director of Welfare and 
Rehabilitation who is in agreement and with the Business Manager 
of the Municipal and Regional Employees Union who is in agreement on 
the understanding that a subsequent review in six months will be 
completed . " 

SUMMARY OF RECOMMENDATIONS 

Incumbent Proposed Classification Effective Date 

if One NEW Single Persons Branch When Adopted 

Position Co-ordinator 

P.G. 27 ($883 - 1060) 


Your Board RECOMMENDS that the foregoing recommendation of the 
Acting Director of Personnel Services be adopted. 


FOR COUNCIL ACTION SEE PAGE(S)...; 



BOARD OP ADMINISTRATION 


PROPERTY HATTERS 
MARCH 10. 1 972 

RECOMMENDATIONS 


1 . Lease Renewals 

(a) Parcel 1 of Parcel M, D.L. 31 8 

(b) Undeveloped portion of 75th Ave., 
East of Milton Street 


The Supervisor oi" Property & Insurance reports as follows: 

"Parcel 1 ol Parcel M and the undeveloped portion of 75th Avenue have 
been leased under separate agreements to Canadian Forest Products Ltd. 
owners of the abutting property to the South for consecutive periods 
since I9I4I and 1958 respectively. Canadian Forest Products Ltd. use 
this property for parking and lumber storage purposes. Both five- 
year leases expired on December 31st 1971 and have continued on a 
month to month basis, pending negotiations for a five-year lease re- 
newal . 

The City Engineer and the Director of Planning has recommended that 
these properties may be leased for a further five-year period subject 
to the same terms and conditions, subject also to an easement re- 
quired by B.C. Hirdro over a portion of Parcel 1. The Supervisor ol 
Property and Insurance having reviewed the present rental, recommends 
that the rental be increased on Parcel 1 ol Parcel M from $552.00 per 
annum plus all taxes to $981. 8U per annum plus all taxes. For the 
undeveloped portion ol 75th Avenue, an increase frc»n $9U0.50 per annum 
plus all taxes to $1,672.00 per annum, plus all taxes. Canadian 
Forest Products T.imited have apreed to these increases by letter dated 
February 9th 1972. 

RECOMMENDED that parcel 1 ol Parcel M, D.L. 318 and the undeveloped 
portion of 75th Avenue Fast ol Milton Street be leased to Canadian 
Forest Products limited for a period of five-years commencing January 
1st, 1972, subject to the following: 

(1) Rent a] : Parcel 1 of Parcel M - $981.8)4 plus all taxes 
Undeveloped portion ol 75th Avenue 

- $1,672.00 per annum plus all taxes 

(?) Subject to an easement on Parcel 1 ol Parcel M in favour ol the 
B.C. Hydro and Power Authority for the installation ol an under- 
ground transmission line. 

(3) Subject to the remaining terms and conditions ol the previous 
agreement. 

Separate agreements drawn to the satisfaction of the Corporation 
Counsel and the Supervisor of Property and Insurance." 

Yoir Board 


RECOMMENDS the foregoing recommendation of the Supervisor of Property and 
Tnsurance be adopted. 
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2. No. 1 Fireball Replacement - Purchase of Lots 

G & D, Block 122, D.L. 196 - (Orientif Properties 
Limited and Vandy Developments Limited) 


The Fire Chief, the Director of Plsinning & Civic Development and 
the Supervisor of Property and Insurauice report as follows: 

"Council, in Camera, Jainuary 25th, 1972, considered the circtim- 
st2Lnces surrounding the sale and development of this property, 
aind its suitability as a firehall site and resolved as follows :- 

(1) that Corporation Counsel delay for 30 days the 
application to the Court vesting the above property 
in the City, 

(2) that the Supervisor of Property and Insurance attempt 
to reach an agreement in writing with Orientif and 
Vandy whereby they can jointly or separately retain 
title to the lands not required for the Firehall and 
report back to Council, In the absence of agreement, 
within the specified time. Corporation Counsel to 
apply for a Vesting Order, 

No agreement was reached and as a consequence. Corporation Counsel 
will apply for an order on March lOth, 1972 vesting the above 
property in the City, 

Both Orientif and Vandy have indicated that if the City obtains 
a Vesting Order that they wish to negotiate separately with the 
City to purchase the lainds or portions of the lands not required 
for the firehall. Also both owners have stated that they would 
prefer to develop the surplus West of the firehall and that the 
area be partially rezoned to commercial. In this connection, 
the Director of Planning has stated that he is opposed to rezoning. 

The earliest date that the surplus lainds could be advertised for 
sale is April, 1972, and time spent negotiating with Orientif and 
Vandy for direct sale would, if unsuccessful, extend that date. 
The Supervisor of Property and Insurance is of the opinion that 
the probability of successful negotiation with Vandy and Orientif 
is remote, due to the following reasons :- 

(a) the owners are still in dispute between themselves, 

(b) both owners would prefer to develop the surplus West 
of the firehall, 

(c) both owners want rezoning, 

(d) both owners have made unrealistic claims for the laxtd. 
No written submission has been made by Orientif regard- 
ing a direct sale, Vandy have made a submission and 
have made exceptionally high claims for construction 
costs , 

(e) Although Vaundy have stated they will pay the agreed or 
arbitrated value and will waive compensation for approx- 
imately 10,000 square feet of land, they require the 
City to be responsible for relocating utilities from the 
Mall, at an estimated cost of $80,000,00, 


( Continued ) 
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Clause No. 2 continued 


Council, February 22nd, 1972 resolved that the firehall comprise 
a site 190' x 264' and the Director of Planning is of the 
opinion that the West 190' of Lot D would be the best location. 
This location is satisfactory to the Fire Chief. 

The Fire Chief, the Director of Planning & Civic Development 
and the Supervisor of Property aoid Insurance, 

RECOIMEND as follows 

(1) That the firehall site be designated as the West 190' 
of Lot D, Block 122, D.L, 196 and be subdivided 
accordingly, 

(2) That when title is obtained, the Supervisor of Property 
and Insurance call for public tenders for the sale and 
development of Lot C and Lot D, Ex, the West 190'," 

Your Board 

RECCWMENDS the foregoing recommendations of the Fire Chief, the 
Director of Planning & Civic Development and the Supervisor of 
Property and Insurance be adopted. 


3. Expropriation - 901 - 903' Howe Street 
and 81 8 - 850 Smithe Street 

The Supervisor of Property and Insurance reports as follows :- 

"On June 1st, 1971 City Council passed a resolution author- 
izing the Supervisor of Property & Insursince to negotiate 
for the acquisition of Lot 38, Block 71, D,L, 541, known as 
901 - 905 Howe Street and 818 - 850 Smithe Street, This is 
the last remaining privately-owned parcel in Block 71, the 
balance of which was acquired in 1970 as a possible exchange 
site for a Downtown public open space. 

The above resolution provided further that, if necessary, 

the Corporation Counsel be granted authority to commence 

expropriation proceedings, however, should expropriation 

take place, arrangements be made to lease the property back 

to the present principals if they so wish. No formal resolution 

was passed at that time, under "Motions", 

It is noted that the present owner, Mr, Churchill Frith, 
Executor of the Estate of Bessie Churchill Frith, appeared 
before Council as a delegation on that occasion. 

The subject property comprises a single lot, 25' x 120' in 
size, zoned CM-2, Commercial District, improved with two 
frame buildings. These buildings occupy most of the site 
being separated by a 6 ft, walkway. The front buildiiic), a 
converted 2h. storey one-family dwelling, was erected in 1900, 
It has been adapted to commercial use with two shops at 
street level occupying the former basement area which has 
been extended, A restauraint with enclosed entrance and 
stairway from Howe Street occupies the upper floors. This 
building has a wood shingle roof, siding exterior and a 
concrete foundation. Each rental unit is heated separately. 
The building is in fair condition for age and type. 


(Continued ) 
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Clause No. 3 continued 

The rear building is a three-storey non-basement structure, 
also erected in 1900. This building contains 2 three-room 
self-contained suites on the main floor plus a total of 4 
three-room units aind 4 two-room units with shared bathrooms 
on the upper floors. The building has a tar and gravel 
roof, stucco exterior, a concrete foundation and is heated 
by a hot water system. While it appears to be structurally 
sound, the interior is in poor condition and requires 
extensive renovations. This building is unoccupied. 

No settlement has been reached with the owner and further 
negotiation is stalemated at present insofar as the owner is 
away on a business trip to New Zealand and is not expected 
to return until the end of March or the middle of April, 1972. 

In order to fix a date of valuation for the subject property, 
it is the opinion of the City Solicitor and the Supervisor of 
Property and Insurance that this property be now expropriated, 
it being noted that said expropriation will not preclude 
negotiations towards a final settlement. 

RECOMMENDED that the Corporation Counsel be authorized to 
expropriate the above property in accordance with the 
resolution for that purpose submitted under "Motions." 

Your Board 

RECCM4ENDS the foregoing recommendation of the Supervisor of Property 
and Insuraunce be adopted. 


I).. Advance Purchase 

Britannia GorruQunity Services Centre 
1614.8 Napier Street 

The Supervisor of Property and Insurance reports as follows :- 


"On July 13th, 1971, City Council authorized the Supervisor 
of Property and Insureoice to negotiate the advance purchase 
of private properties in Stage I of the prop)Osed Britannia 
Community Services Centre on the initiative of owners. 

Lot 8, Block 38, D.L. 264A, known as 1648 Napier Street is 
located in Stage I and has been offered for sale to the 
City by the owner. 

These premises comprise a 1% storey frame dwelling with a 
main floor area of approximately 518 sq. ft., erected in 
1905 on a site 33' x 122', zoned RM-3. This dwelling 
contains 3 large rooms, 3 plumbing fixtures, has a patent 
shingle roof, siding exterior and is heated by stove and 
heater. The condition of this dwelling is average for age 
and type. Said property is occupied by the owner. 

Following negotiations, the owner has agreed to sell for 
the sum of $16,000.00 subject to the following :- 

(a) An advance payment to the owner in the sum of 

$2,000.00 up)on receipt of a registrable dcod in 
favour of the City of Vancouver. 


(Contlaued ) 
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(c) The balaince of the purchase price to be paid to 
the owner upon delivery of vacsait possession of 
the property. 

The foregoing represents a fair and reasonable price for this 
property. This transaction has been reviewed by Central 
Mortgage & Housing Corporation and the details thereof entered 
in their records. It is proposed to demolish this dwelling 
when vacant. 

RECOIMENDED that the Supervisor of Property & Insureuice be 
authorized to acquire this property for the sum of $16,000.00 
on the foregoing basis chareable to Code #53l/l217 - Advance 
Purchases - Redevelopment." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of 
Property and Insuraince be adopted. 


INFORMATION 


5. Demolitions 


The Supervisor of Property and Insurance reports as follows :- 

"I have received and opened quotations from various 
contractors for demolition of the structures listed below 
aLnd have awarded the contracts to the low bidders as 
noted : - 


(b) 


The sale date to remain open until June 30th, 


1972. 


Property 


Project 


Successful 
Bidder 


City to 
Pay 


Code No. 


1630 Napier St. 
Lot 5, Block 38, 
D.L. 264A 


Britannnia 
Community 
Service 
Centre 


Paul Bulych 


$375.00 


531/1213 


1642 Napier St. 
Lot 7, Block 38, 
D.L. 264A 


Britajinia 
Community 
Se rvice 
Centre 


John Cayer 


$474.00 


531/1215 


The above contracts have been confirmed by the Board of 
Administration and are reported to Council for INFORMATION." 


Your Board submits the matter to Council for INFX)RMATION . 
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6. Dwelling & Garage for Sale for Removal 
3305 Graveley Street 


The Supervisor of Property and Insurance reports as follows :- 

"City Council on November 30th, 1971 authorized the 
acquisition of Lot 22, Block 3, Sec. 29, T. H. S. L. , 
known as 3305 Graveley Street, in connection with the 
realignment of Cassiar-Rupert Diversion. The City 
Engineer requires the cleared site by mid March in 
order that he may proceed with the physical work of 
street diversion. 

The property known as 3305 Graveley Street was advertised 
for sale for removal, and tenders to purchase were opened 
at a meeting of the Board of Administration, February 14th, 
1972. Only one tender was received in the amount of 
$1,155.00, plus 5% S.S. & M. Tax of $57.75, making a total 
of $1,212.75. 

Subsequently the Supervisor of Property & Insuraaice accepted 
said offer as noted below: - 


Property Project Successful To Pay 

Bidder City Code No. 

3305 Graveley St. Realignment Mr.J.Soo $1,212.75 147/2804 

Lot 22, Block 3, of Cassiar- 

Sec. 29, THSL, Rupert 

Dwelling & Garage Diversion 
Sold for Removal 


This action has been confirmed by the Board of Administration 
and is reported to Council for INFORMATION." 

Your Board submits the matter to Council for INFORMATION. 


CONSIDERATION 

7 • Sales Residential 

The Supervisor ot Property Insurance reports as follows: 

"When tenders for the purchase oi City lots are opened, it is the City'? 
policy to consider the net amount accruing to the City in determininp 
the highest offer received. Amonp the tenders opened on Febriiary ?lst 
1972 were a nvunber submitted by Ideal Enterprises Limited, some oi 
which clearly indicated that commission was payable and others which 
wpre ambiguous on this point. 

Inasmuch as it is extremely undesirable to contact tenderers after ten- 
ders have been opened, it was necessary for the Property and Insurance 
staff to attempt to determine what was indicated in the submissions and 
it was therefore concluded that all oJiers from Ideal Enterprises were 
forwarded on a commission payable basis, and the net amount only was 
considered. 

Based on this conclusion, the Supervisor oi Property and Insurance re- 
commends the follovHnp sales by tender be approved: 


(Continued ) 
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Board of Administration, March 10, 1972 . . . (PROPERTY MATTERS - 7) 


Clause No. 7 continued 


Bloc k 0, Se ction hh, T.H.5_^L. 

Geor?e, LotD, hU' r 1?!', $1^,002.00, City Terms, Subject to r bulkhead 
Rusin @ 9^ aereement. Site con- 

tains fill, no puaran- 
tee !»lven to soil 
stability. 


Peter LotE, UU' r 121', $lli, 600.00, Cash 
Ballarin, 


Par 

Constr. 
Limited, 


Lot F, hh' X 121' 


$1U, 700.00, City 
Terms 

@ 9% 


Block N, Section hh. T.H.S.L 

John & I/it A, I48' X 107, $1^,002.00, City 
Rl ta Terras 
Frustarli, ^ 9'^ 


Francesco Tjoi B, ii8 y 107', $ll4,'^00.00, Cash 
Marchioni, 


Subject to a bulkhead 
afrreemrnt. Site con- 
tains mi. no guaran- 
tee Piven to soil 
stability. 

Subject to r\ bulkhead 
ajTreement . Site con- 
t.^.in'' fll] , no guaran- 
tee F:iven to soil 
stability. 


Subject to a bulkhead 
af^rnement. Site con- 
tains j ill , no guaran- 
tee f'iven to soil 
stab 11^' ty 

Site contains fill , 
no E!:uarantee piven to 
soil s+.abilit.y. 


Following this decision, Ideal Enterprises Limited were advised that 
they were not the successful tenderer for the above lots as hirher 
offers had been received. A letter has now been received from Ideal 
Enterprises Limited statinp that they had erred in completin?^ the ten- 
der forms and that it was their intention to indicate that no commission 
was payable on any tender. The Comnany is willinp to accept the 
decision of the '^operty ^ Insurance staff on those tenders which stated 
that commission was nayable, but wish to appeal the decision on three 

tenders submitted where their intention was not clearly determinable, 
i.e. Lots D, E and F ol Block 0, Section hh, T.H.S.L. 

If Council wishes to act in favour ol Ideal Enterprises Limited on 
their appeal, then the above recommendation oi the Supervisor ol Pro- 
Subject to a bulk- 
head apreement. 
Site cont-iins fill, 
no funrantee piven 
to soil stability. 

Subject to a bulk- 
head -ifTcemont. 

t.r font ai ns 1 ill , 
no fuarantee I'iveii 
to soil stability. 

Subject to a bulk- 
hen Tpreement. 
Site r-ontains lill, 
no t'lnr'intee "•iven 
tn soil stab'lity. 


perty and Insurance would be changed as follows : 

Ideal Lot V, Block 0, hU x 121', $1^,130.00, City 
Ent-er- Sf^ction hh Terms 
prises, @ 9?^ 


Ideal Lot E, Block 0, hh' x 121', $1^,360.00, City 
Enter- Section hh Terms 
prises, @ 9% 


Ideal Lot F, Block 0, hli x 121', $l5,la0.00, City 
Enter- S'-'-tion Terms 
prises, ^ 


(coutinueo ) 
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Board of Administration, March 10, 1972 . . . (PROPERTY MATTERS - 8) 


Clause No. 7 continued 


John & Lot \, Blk.N, U8' x 107', $1^,002.00, Hity Sub.lrct to a bulk- 
Rita Section hh Terms head ntreement. 
FrustaFli, @ 95? Site contains fill, 

no PTiarantee piven 
to soil stability. 

Peter Lot B, Blk.N, 1^8' x 107', $lU,759.79 City Site contains fill, 
Ballarin, Section hh Terms no pnaranter riven 

^ 9t to soil stability. 


These tenders represent a total additional amount payable to the City 
in the amount of $1,8U2.21. 

Based on the foregoing inlormation and the conclusion reached by the 
^operty and Insurance staff. City Council may wish to frive consider- 
ation to the reauest by Ideal Enterprises limited. 

Your Board submits the above report of the Supervisor ot Property ^ Insurance 
to Council for consideration. 


RECOMMENDATION 


8". Rentarl Review - Portion of Stewart St. 
Eas t of Victoria Drive 


The Supervisor of Property & Insurance reports as follows: 

"On April 30th, 1 9i|.5 a portion of Stewart Street, East of Victor 
Drive, south of Lots 5 to 6, Block 17, District Lot l8i|, 
comprising 7,800 square feet, was closed off and leased to the 
abutting owners. Sterling Ship Yards Limited. The Current 10- 
year lease, March 1st, 1967 to February 28, 1977 has recently 
been reviewed with respect to the rental and by letter dated 
February 29th, 1972, Sterling Ship Yards have agreed to a 
rental increase from $666.00 per annum, plus taxes to $973-00 
per annum, plus taxes. 


RFCOMMEMnFn that thr rental of i nortion oi' Stewart Street leased to 
Sterling Ship Yards limited be increased to $97?. 00 per annum, plus an 
cimount equal to taxes, as if levied. This increase is to be effective 
'•tirch 1st, 1972 and to continue for the remaininf^ !^ year term of the 
lease . 


Your "oard 

RFCO'^HENnS the fore^oinF recommendation ol the J^lupprvisor of Property and 
Tnsur^nce be adopted. 


-:!■ •}} iS- 

FOR COUNCIL ACTION SEE PAGE(S) — 
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CITY OF VANCOUVER 
SPECIAL COUNCIL MEETING 


A Special Meeting of the Council of the City of Vancouver was 
held on Wednesday, March 15, 1972, in the Auditorium, Eric Hamber 
Secondary School, 5025 Willow Street, Vancouver, at 7:05 p.m. 

PRESENT ; His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, Linnell 
Hardwick, Phillips, Rankin, Sweeney 
and Wilson (arrived 7:55 p.m.) 


CLERK TO THE COUNCIL: M. James 


COMMITTEE OF THE WHOLE 

MOVED by Alderman Adams, 
SECONDED by Alderman Bird, 

THAT this Council resolve itself into a Committee of the Whole 
to hear delegations as arranged. 

CARRIED. 


A. REPORT REFERENCE 

Mr. F. C. Leighton representing the consortium Swan Wooster/C . B . A , 
the consultants to the National Harbours Board on the Third Crossing 
of Burrard Inlet gave an explanation, using slides, of the proposal. 

B. DELEGATIONS 

The following groups and individuals who had submitted briefs in 
accordance with the instructions of Council appeared and spoke to the 
Council : 

1. The Committee for Transportation Alternatives 

Mr. H. Haggard 

2. Greater Vancouver Chapter, Architectural Institute of B.C. 

H. T. D. Tanner, Chairman 

3. Canadian Institute of Steel Construction 

W. D. Garrick 

4. Planning Institute of British Columbia 

J. Sellner, Council Member 

5. Community Planning Association of Canada, B.C. Division 

R. G. Spencer, Executive Director 

6. B.C. Society of Landscape Architects 

C. L. Justice, Past President 

7. Urban Design Centre 

R. Clark 

8. N. D. Lea & Associates Ltd. 

J. A. C. Andrews, Vice-President 

9. Association of Landscape Planners 

Mrs. K. Miller 

10. School of Architecture, University of British Columbia 
Professor Gruft 


(continued) 


Special Council, March 15, 1972 


DELEGATIONS cont'd 

11. S. T. Wong, Associate Professor, Department of Geography, 

Simon Fraser University 

12. K. Lament, Consulting Marine Architect 

13. P. O. Roer, P.Eng, M.T.P.I.C. 

14. M. E. Eliot Hurst, Acting Chairman, Department of Geography, 

Simon Fraser University 

15. N. Pearson, Planning Consultant 

16. R. Collier, Community /Regional Planner 

17. G. S. Eldridge, B.Sc, P.Eng. 

18. T. H. Alden, Associate Professor, Faculty of Engineering 

University of British Columbia 

19. Z. S. Kiss, B.Arch., M.R.A.I.C. 

20. Z. J. K. Kuun, P.Eng.M.E. I.e. , M.A.I.C., A.M.I.T.E. 

21. K. W. McKinley, F.R.A.I.C. 

22. W. Kennedy, Planning and Architectural Consultant 

23. K. G. Denike, Assistant Professor, Department of Geography, 

University of British Columbia 

24. P. G. Buckland, Consulting Engineer 

25. J. Kane, Professor of Mathematical Ecology, 

University of British Columbia 

26. North Shore Transportation Committee 

Mrs. Anne Fall, Chairman 

27. Vancouver Area Council, New Democratic Party 

Mr. E. Livingstone 

28. Sierra Club of British Columbia 

James Bohlen, 1st Vice President 

29. Canadian Scientific Pollution and Environmental Control Society 

W. Terry, President 

30 Citizens Council on Civic Development 
H. Weinreich, President 

Mr. Weinreich requested, due to the time of the day, that he be 
allowed to present his brief at another meeting. 

MOVED by Alderman Rankin, 

THAT this meeting now adjourn. 

- LOST. 

31. Citizens Co-ordinating Committee for Public Transit 

B. Yorke, Chairman 

Called by the Mayor - no response. 

32. Planning Students' Association, School of Community and Reaional 

Planning, University of British Columbia 
A. Stott 

Advised Council that he was willing to defer his presentation to 

the requested subsequent meeting. Did not present brief at this time. 

(continued) 
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Special Council, March 15, 1972 


DELEGATIONS cont'd 

33. Sunrise Ratepayers Association 

M. Wallach, President 

Called by the Mayor - no response 

34. Vancouver Central Council of Ratepayers 

J. T. Cork, President 

Called by the Mayor - no response 

35. United Jewish Peoples Order, Vancouver Section 

S. Jackson 

Called by the Mayor - no response 

36. Alma Mater Society, University of British Columbia 

A. W. Belshaw, External Affairs Officer 

Called by the Mayor - no response 

37. Vancouver Board of Trade 

H. P. Bell-Irving, Second Vice-President 


At this point in the meeting, Mr. Bruce Yorke approached the Council 
with the request that the meeting be adjourned and a subsequent 
meeting be held to hear the balance of the delegations. His Worship 
offered Mr. Yorke, representing the Citizens Co-ordinating Committee 
for Public Transit, the opportunity to present his brief at this time. 
Mr. Yorke accepted and filed with the Council a petition. 

At the conclusion of Mr. Yorke ' s presentation, it was 

MOVED by Alderman Phillips, 

THAT we set a time of adjournment for this meeting at 11:50 p.m. 

LOST. 

38. Conunittee of Progressive Electors 

Mrs. M. Chunn, Recording Secretary 

Called by the Mayor - no response 

39. The Electors Action Movement 

J. J. Volrich, President 

40 United Brotherhood of Carpenters & Joiners, Local 452 
J. Takach, President 

41. North Shore - U.B.C. Commuters Association 

R. Frith, President 

42. Pemberton Heights Ratepayers Association 

B. Madden 

43. Downtown Business Association 

M. G. Thomson, President 

44. Liberals for Effective Transportation 

H. L. Parfitt 

45. Grandview Woodland Area Council 

W. Darnell 


During the hearing of delegations. Council observed a short recess 
at approximately 9:30 p.m. 


(continued) 


Special Council, March 15, 1972 ...... 

I' 

DELEGATIONS cont'd 

MOVED by Alderman Adams, 

THAT the balance of the speakers be arranged for by the City 
Clerk at subsequent Council meetings at their convenience and this 
meeting now adjourn. 

- CARRIED 



The Special Council adjourned at approximately 2:10 a.m. Thursday, 
March 16, 1972. 


(Copies of all briefs are on file in the City Clerk's Office) 


******* 


Minutes of the Special Meeting of the Council dated March 15, 
1972, adopted on March 28, 1972. 


CITY OF VANCOUVER 


33 


REGULAR COUNCIL MEETING 

A Regular meeting of the Council of the City of Vancouver 
was held on Tuesday, March 21, 1972, in the Council Chamber, at 
approximately 9:30 a.m. 

PRESENT ; His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 
Hardwick, Linnell, Phillips, 
Rankin and Sweeney. 

ABSENT: Alderman Wilson 

CLERK TO THE COUNCIL R. Thompson. 

PRAYER 

The proceedings in the Council Chamber were opened with 
prayer . 

ACKNOWLEDGMENT 

His worship the Mayor acknowledged the presence in the 
Council Chamber of students from Vancouver City College, 
under the direction of Miss Bristoll. 

'IN CAMERA' MEETING 

The Council agreed to an 'In Camera' meeting later this 

day . 

ADOPTION OF MINUTES 

MOVED by Alderman Broome , 
SECONDED by Alderman Sweeney, 

THAT the Minutes of the Regular Council meeting (including 
'In Camera'), dated March 14, 1972, be adopted. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Alderman Broome , 
SECONDED by Alderman Bird, 

THAT the Council resolve itself into Committee of the Whole, 
His Worship the Mayor in the Chair. 

- CARRIED, 

UNFINISHED BUSINESS 

Delegation Matters : 

It was agreed to defer the following matters, pending the 
hearing of delegations later this day: 

(a) 1943 Bickle-Seagrave Fire Engine; 

(b) Assessment of Properties not Maintained; 

(c) Capilano Stadium; 

(d) Requested Closure of Melrose Avenue 

- Midlothian Avenue to Peveril Avenue. 


Regular Council, March 21, 1972 


COMMUNICATIONS OR PETITIONS 

1. Request for Public Hearing 
re Rezoning of S/S of Franklin St. 
between Kaslo and Renfrew Streets: 
Hastings Townsite Residents Association 

MOVED by Alderman Rankin, 

THAT, pursuant to the request from the Hastings Townsite 
Residents Association, the public hearing to deal with the 
application for rezoning of the south side of Franklin Street 
between Kaslo Street and Renfrew Street, be an evening 
meeting and held within the particular area affected. 

- LOST. 

MOVED by Alderman Rankin, 

THAT the delegation request from the Hastings Townsite 
Residents Association, to support the evening meeting 
application, be granted. 

- LOST. 

2. Sale of City-owned Property: 
S.E. Corner of Cambie and Georgia 

Pursuant to a request from the firm of solicitors, Braidwood, 
Nuttall & MacKenzie, the Council agreed to hear a delegation 
in respect of sale of City-owned property at the south-east 
corner of Cambie Street and Georgia Street, on which Council 
took particular action at its meeting on March 7, 1972. 

3 . Invitation to 2nd Annual Inter- 
national Aviation Symposium : 
Abbotsford International Air 
Show Society 

A communication was noted from the Secretary-Manager of the 
Abbotsford International Air Show Society, extending an 
invitation to Vancouver to send elected or appointed officials 
to its 2nd Annual International Aviation Symposium, to be held 
at the University of British Columbia on August 8 and 9. 

MOVED by Alderman Broome, 

THAT this invitation be received. 

- CARRIED. 

4. Vancouver Port Authority: 
New Developments 

Alderman Sweeney reported as follows: 

"At its March 17, 1972, meeting the Vancouver Port Authority has 
recommended to the Federal Government for approval by the 
Treasury Board as follows: 

1) Development of a Container Terminal/General Cargo Complex 
at the Vancouver Ocean Terminal site. This development 
includes berthing for three container ships and will 
cover approximately 76 acres on the Vancouver waterfront 
(the site is D.L. 182 and 183) from LaPointe Pier on the 
east to Clark Drive on the west. Estimated cost of this 
facility is $13 million. 

(continued) 
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COMMUNICATIONS OR PETITIONS (cont'd) 

Vancouver Port Authority: 
New Developments (continued) 

2) Development of a Steel/Lumber/General Cargo Terminal at 
D.L. 204 on the North Shore of Burrard Inlet just west 
of the Second Narrows Bridge. This Terminal will also 
accommodate three vessels and will cost $12 million. 
Approximate size of this Terminal site is 42 acres. 

3) Increased container storage capacity at Centennial 
Terminal by approximately 6 acres. This will be accommo- 
dated by tearing out existing surplus trackage and 
conversion to container storage area. " 

MOVED by Alderman Rankin, 

THAT the foregoing information be received. 

- CARRIED. 

5. Swimming Pools: Templeton, 
Lord Byng 

A communication was received from the Chairman of the Vancouver 
School Board, reaffirming policy that two community- type 
swimming pools, to be constructed adjacent to secondary schools, 
be placed: one in the eastern section of the City (Templeton) 
and one in the western section (Lord Byng) . 

A communication from the Principal of Templeton Secondary 
School was received, advising of a petition to be presented 
to Council in respect of a swimming pool at Templeton, and 
requesting an opportunity to appear today, to speak to the 
matter . 

MOVED by Alderman Linnell, 

THAT these communications be received, and it be recommended 
to the Park Board that a swimming pool be established at 
Templeton Secondary School, regardless of the fact that the 
Council is committed by the Five Year Plan to construct a pool 
in the Britannia complex. 

(deferred) 

MOVED by Alderman Broome, 

THAT the whole matter, including the foregoing motion, 
be deferred, pending the hearing of the Templeton delegation 
later this day. 

- CARRIED. 

(See Pages 19 and 20) 

6. Hastings Street Beautif ication 
Project, and Pioneer Place 

A communication was noted from the Improvement Downtown East 
Area Society, requesting an opportunity of appearing before 
Council when the "Hastings Street Beautif ication Project 
Cambie to Carrall Streets Areaways and Mid-block Crossings" 
report, and the report on "Pioneer Place - Design and Costs", 
are before Council. 

(continued) 


Regular Council, March 21, 1972 

COMMUNICATIONS OR PETITIONS (cont'd) 


Hastings Street Beautif ication 
Project, and Pioneer Place 
(continued) 

It was noted that the "Hastings Street Beautif ication Project" 
report was before Council this day, but the "Pioneer Place" 
report was not available. 

MOVED by Alderman Bird, 

THAT the delegation request be approved, and the delega- 
tion be heard when the two reports are before Council for 
consideration . 

In the meantime, copies of the two reports, when available 
be furnished to the Society. 

- CARRIED 

BOARD OF ADMINISTRATION AND OTHER REPORTS 

A. Board of Administration, 

GENERAL REPORT, March 17, 1972 

WORKS AND UTILITY MATTERS 

Proposed Summer Employment 
Project - Chinatown Sidewalks 
(Clause 4) 

In connection with this particular project, as set out in 
this clause, a communication was noted from the Vancouver Civic 
Employees Union, under date of March 17, 1972, opposing that 
portion of the project which proposes that work be performed by 
Chinese students. It was requested a delegation be heard. 

MOVED by Alderman Phillips, 

THAT the project, set out in Clause 4 of the Board of 
Administration report (Works and Utility Matters), dated March 17, 
1972, not be approved, and the Union be advised accordingly. 

- CARRIED 

Balance of Works and Utility Matters 

MOVED by Alderman Adams, 

THAT Clauses 1 and 2 of the Board of Administration report 
(Works and Utility Matters), dated March 17, 1972, be adopted; 
and Clause 3 be received for information. 

- CARRIED 

SOCIAL SERVICE AND HEALTH MATTERS 

MOVED by Alderman Bird, 

THAT the report of the Board of Administration (Social Service 
and Health Matters), dated March 17, 1972, be received for 
information . 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 

BUILDING AND PLANNING MATTERS 

Public Housing 
(Clause 1) 

MOVED by Alderman Bird, 

THAT Clause 1 of the Board of Administration report (Building 
and Planning Matters), dated March 17, 1972, be adopted. 

- CARRIED. 

The Construction of a One-Storey Addition 
to the Existing Bottling Plant (Coca 
Cola) at 1818 Cornwall Street 
(Clause 2) 

MOVED by Alderman Hardwick, 

THAT further consideration of this clause be deferred, 
pending an opportunity being given to the Hudson P.T.A. to 
be informed of the contents, and given an opportunity to comment 
if the organization wishes. 

- CARRIED. 

LICENSES AND CLAIMS MATTERS 
Private Hospital Cases 
MOVED by Alderman Broome, 

(a) THAT the report of the Board of Administration (Licenses and 
Claims Matters), dated March 17, 1972, be adopted; 

(b) THAT the City, through the Corporation Counsel, take the 
necessary steps to apply to the Provincial Secretary for a fiat 
to permit the City of Vancouver to seek recovery from the 
Provincial government of the excess monies that the City has 
been required to pay to the Private Hospitals for Social 
Assistance patients for the period since March 1, 1968; 

(c) THAT His Worship the Mayor be requested to communicate with 
the Mayors of other communities in similar circumstances, 
and form a joint committee, to meet in Victoria with the 
appropriate Minister. 

- CARRIED. 

FIRE AND TRAFFIC MATTERS 

MOVED by Alderman Hardwick, 

THAT Clause 1 of the Board of Administration report (Fire and 
Traffic Matters), dated March 17, 1972, be adopted; and Clause 2 
be received for information. 
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- CARRIED. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 


FINANCE MATTERS 

Museums Department - 
Reorganization and Operation 
(Clause 4) 

After due consideration of this Clause, it was 

i 

I MOVED by Alderman Broome, 

THAT time be granted beyond the take-over date of April 1, 
1972, for the Board of Administration to complete negotiations 
! as soon as possible thereafter with the Vancouver Museums and 
i Planetarium Association, and the Board of Administration report 
I back on the effective date of execution of the new agreement. 

I - CARRIED 

Pacific National Exhibition - 
1972 Operating and Capital Budgets 
(Clause 6) 

MOVED by Alderman Bird, 

THAT the 1972 Operating budget of the P.N.E. be received for 
information, and the 1972 Capital budget be approved. 


- CARRIED 

Balance of Finance Matters 


MOVED by Alderman Sweeney, 

THAT Clauses 1, 2 and 3 of the Board of Administration report 
(Finance Matters), dated March 17, 1972, be adopted; and Clause 5 
be received for information. 


B. Personnel Matters, 
Regular Report, 
March 10, 1972 


- CARRIED 


a-' 


MOVED by Alderman Sweeney, 

THAT the report of the Board of Administration (Personnel 
Matters, Regular Report), dated March 10, 1972, be adopted. 


- CARRIED 


C. Property Matters, 
March 17, 1972 


Sale of City-owned Lots, S/S 6th Avenue, 
between Scotia and Brunswick Streets 

(Royal Canadian Legion — Mt. Pleasant Branch) 

(Clause 1) 

It was agreed to defer consideration of this clause, pending 
the hearing of a delegation from Mount Pleasant Branch, No. 177 
Royal Canadian Legion, in accordance with the request received. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Property Matters, 
March 17, 1972 
(continued) 

Georgia viaduct Replacement 
274-278 Union Street and 
809 Gore Avenue 
(Clause 2) 

After due consideration, it was 

MOVED by Alderman Bird, 

THAT direct sale of Lot 14, Block 20, D.L. 196, to the owner 
of adjoining Lot 15, without prior advertising, be approved, 
subject to the terms and conditions recommended in Clause 2 of 
the Board of Administration report (Property Matters) , dated 
March 17, 1972. 

- CARRIED. 

Balance of Property Matters 

MOVED by Alderman Bird, 

THAT Clause 3 of the Board of Administration report (Property 
Matters), dated March 17, 1972, be received for information. 

- CARRIED. 

D. City Prosecutor's Office 

The Board of Administration, under date of March 17, 1972, 
submitted the following report in regard to the City Prosecutor's 
Office : 

•Your Board have received a report from the Administrative Analyst 
reconunending the establishment of an additional stenographic position 
in the office of the City Prosecutor. 

The Acting Director of Personnel Services reports that the duties of 
the proposed position fall within those of a Clerk Stenographer II 
classification. Pay Grade 10 ($416-491 1971 rates), and recommends 
that the position be so classified effective when adopted. The in- 
cumbent to receive an additional one-third of two pay grades for 
working every third Saturday. 

The estimated cost of the position for the balance of 1972 is $4,698 
and in a full twelve months, the cost is estimated at $6,263. 

The report has been discussed with the Manager of the Municipal and 
Regional Employees' Union who concurs. 

Your Board RECOMMEND that one position of Clerk Stenographer II be 
established in the City Prosecutor's office in accordance with the 
attached report. ' 

MOVED by Alderman Bird, 

THAT the recommendation in the foregoing Board of Administra- 
tion report be approved. 


- CARRIED. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

E. Report of Standing Coininittee 
on Planning and Development 
- March 9, 1972 

MOVED by Alderman Bird, 

THAT the report of the Standing Committee on Planning and 
Development, dated March 9, 1972, be adopted. 

- CARRIED. 

F . Microfilming Staff 

The Board of Administration, under date of March 17, 1972, 
submitted the following report in regard to Microfilming Staff: 
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'The City Engineer reports as follows i 

"City Council on 10 April, 1969, adopted a joint report from 
the City Engineer, the Director of Permits & Licenses and the Director 
of Planning which recommended that the City proceed to institute a 
microfilming system for all its plans and technical records . A primary 
objective was to create a 'comprehensive microfilming system for all 
City records which will become capable of indefinite expansion as 
required*. Another objective which was stated in the report was that 
microfilming of all existing technical records and plans 'should take 
approximately five years'. After five years it would be possible to 
keep up with the microfilming of all currently produced plans and 
technical records as well as to expand to the microfilming of small 
documents in all of the other Departments. The R & S Committee will 
study the microfilming of small documents at that time. 

After Council's approval of the above microfilming program, 
equipment was purchased and two persons were hired as initial staff 
to begin the microfilming program. The work has now been in progress 
for over a year and it has been determined that it will be impossible 
to achieve the objective of eliminating the backlog within five years 
with present staff. At the present rate of production this could take 
as long as ten years. 

In view of the continuing risk involved in not having 
technical plans microfilmed (one reason why the program was instituted 
in the first place) and the fact that equipment is available to 
achieve the original objective of five years, it is unreasonable to 
prolong institution of the program over a period longer than five 
years. In addition, there are certain other pressing requirements. 
One of these is in the Permits & Licenses records, which must be moved 
before renovation of the subground floor can proceed to accommodate 
Data Processing facilities. This cannot be achieved in time at the 
existing production rate. 

A work study has been carried out to determine what staff 
level is required to achieve the originally approved objective of 
eliminating all backlog within five years. It has been determined 
that existing staff is not sufficient to utilize fully the capacity 
of the camera, and that an additional camera operator is required. 

The Acting Director of Personnel Services has classified the 
additional position as Microfilming Operator Pay Grade 10, which is 
the same as one of the existing positions. The proposed increase in 
staff at 1971 rates is estimated to cost $5,400 for the remainder of 
1972 and $6,481 annually thereafter. The Comptroller of Accounts 
advises that if Council approves this report, the 1972 Departmental 
budget will be adjusted during budget review. 


(continued) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Microfilming Staff 
(continued) 


The Research & Systems Committee concurs that the proposal 
for additional staff is in keeping with the planned microfilming program 
and will be compatible with any expansion to small documents in the 
future, since the operator being added would be suitable for such work. 

If the R & S review at that time determines that small documents 
processing is not to proceed and the growth in microfilming of 
technical plans is not sufficient to justify the additional staff member, 
a staff reduction will be made. 

I recommend that a microfilm operator be engaged." 

Your Board RECOMMENDS that the foregoing report of the City 
Engineer be adopted,' 

MOVED by Alderman Sweeney, 

THAT the recommendation in the foregoing Board of Administra- 
tion report be approved. 

- CARRIED. 

G. Bill 49, Amendment to 
Social Assistance Act 

At the meeting of Council on March 14, 1972, Alderman Rankin 
submitted the following motion: 

"THAT WHEREAS there is an Act to intend the" Social Assistance 
Act presently before the Legislature; 

AND WHEREAS this Act has far-reaching implications as far 
as the City of Vancouver is concerned; 

AND WHEREAS the operative section is Section 3: 

ite-tnteu 2. Section 3 is repealed 2nd (he following is substituted: 

^. (I) Subject to this Act and the reciilations, the Minister may grnnl, 
out of moneys appropriated for that purpose hy the Legislature, social 
assistance in such amounts as, in his absolute discretion, he considers 
advisable, to assist, in whole or in part, individuals, whether adult or minor, 
or fsmilies, who arc unable to provide for themselves. 

(2) In accordance with the regulations, the Minister may, in his absolute 
discretion, 

(a) determine the eligibility or persons for social assistance; 
' (b) Ax the rate or amount ot social assistance Tor those persons; and 

(c) discontinue, reduce, or increase the rate or amount ot social 
assistance 

either on the basis or criteria that may be applied gener.illy to certain persons 
or classes or persons, or to individual persons; and Tor that purpose may 

(d) establish general qunliHcations and requirements tn respect or 
cnlitlcincnl to a grant; 

(e) fix general rates, categories ot rates, and amounts payable In 
respect orgtants under this Act; and 

(0 delegate to any person such ot his powers and duties, to be 
exercised under his direction, at he may consider necessary to 
caiiy out the provisions or the Act and regulations. 

THEREFORE BE IT RESOLVED THAT this Council oppose snid 
amcndtnent of Scctioii 3 by reason of the absolute discretion vested 
In the Minister of Rehabilitation and Social Iinprovoment. " 

(Deferred) 

The motion was deferred at that time, to obtain a report from 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 

Bill 49, Amendment to 
Social Assistance Act 
(continued) 

the Director of Welfare and Rehabilitation on the Provincial 
government regulations to be added by the cabinet. 

In this regard, the Board of Administration, under date 
of March 20, 1972, submitted a report from the Director, as follows: 


The Director of Welfare and Rehabilitation reports as follows: 

"On March 14, 1972, City Council considered a motion presented by 
Alderman Harry Rankin, recommending that Council approve a resolution 
opposing amendment of Section 3 of the Social Assistance Act. On 
Alderman Rankin's suggestion, the motion was deferred to the next 
meeting of Council pending a report from the Director of Welfare and 
Rehabilitation on what is to be included in the amended regulations 
to the Act. 

To date I have not received anything in writing from the Department 
of Reheibilitation and Social Improvement on this subject. However, 
from my discussions of the past week with the Deputy Minister and 
Assistant Deputy Minister of the Department, I understand that the 
intent of the Amendments to the Social Assistance Act is to clarify 
the future responsibility of the Legislature, the Minister, and the 
Director relative to eligibility criteria and rates of assistance. 

Under the present Social Allowances Act, Section 3 reads as follows: 

•Social assistance may be granted out of funds appropriated 
by the Legislature for the purpose of individuals, whether 
adult or minor, or to fzunilies, who through mental or 
physical illness or other exigency are unable to provide in 
whole or in part by their own efforts, through other security 
measures, or from income and other resources, necessities 
essential to maintain or assist in maintaining a reasonably 
normal and healthy existence. R. S. 1948, c. 310, s. 3.' 

The above makes no reference to the powers of the Legislature, 
Minister or Director with regard to eligibility criteria or rates of 
assistance. 

Section 13 of the Social Assistance Act details the powers of the 
Director which are listed below: 

•13. Director 

(a) is charged with the general administration of this Act; 

(b) " may delegate duties under his supervision to departmental 

officers appointed pursuant to the provisions of the 
Civil Service Act, or to such municipal authorities as are 
responsible for the administration of social assistance; 

(c) shall supervise local government and municipal units (under 
whatever name they may function) that dispense funds 
authorized under this Act; 

(d) subject to the approval of the Minister, is empowered to 
establish regulations and formulate policies not 
inconsiatent with this Act for the Administration of 
social assistance throughout the Province as a whole and 
for tho local administration thereof; 

(e) is empox^ered to withhold Provincial funds if local 
authorities fail to comply with any of the provisions of 
this Act or of any of the regulations made pursuant to 
clause (d) ; 


3^. 

342 

. 10 


(continued) 


Regular Council, March 21, 1972 

BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 

Bill 49, Amendment to 
Social Assistance Act 
(continued) 


(f) may f^rant social assistance to any person in any local area 
who is eligible under thir. Act where there is reason to 
believe the withholding of such assistance might cause un- 
reasonable distro.?3, and in such case, by any action approved 
by the Minister, may recover any moneys actually expended in 
granting such assistance from the local area in which the 
person has residence in accordance with the Residence and 
Responsibility Act. R.S. 194^, c. 310, s. 13.' 

The above section gives the director and minister absolute discre- 
tion to make eligibility rules and set rates of assistance. The 
only controlling factor is the amount of money voted by the 
Legislature. 

Unfortunately the public has not been made aware of other ammend- 
ments to the Social Assistance Act - Section 13 is ammended 
by 

(a) by repealing clause (d) of Section 13, and 

(b) by striking out the words 'made pursuant to clause (d)' 
in the third line of clause (e). 

The Act is further ammended by adding, after Section 13, the 
following as Section 14: 

'For the purpose of carrying out the provisions of this Act according 
to their intent, the Lieutenant Governor in Council may make such 
regulations and orders as are ancillary thereto and not inconsistent 
therewith and as are considered necessary or advisable; and every 
regulation and order made under this section shall be deemed part 
of the Act and has the force of law; and, without limiting the general- 
ity of the foregoing, may make regulations 

(a) limiting the isLe or amount of social assistance to be provided, 
or contributed to, 

(i) by a municipality, as defined in the Municipal Act; 

or 

(ii) by the City of Vancouver; 

(b) prescribing classes of social assistance and the items composing 
such classes and the amount or cost thereof; 

(c) defining persons unable to provide for themselves or prescribing 
classes of such persons; 

(d) prescribing rules for eligibility of persons or classes of persons 
for social assistance; 

(e) prescribing rules for determining the rate or amount of social 
assistance; 

(f) prescribing procedures and forms to be followed and used for the 
purpose of this Act or the regulations; 

(g) prescribing the manner of making application for social assistance 
and the conditions to be complied with in order to be eligible to 
receive social assistance; 

h) defining expressions for the purpose of the regulations; 

i) generally respecting any other matter required for the administratio 
of this Act and regulations.' 

V'ith the above ammendment there is a shift in authority from the 
Minister and the Director to the Lieutenant Governor in Council who 
will have the authority to establish eligibility criteria and rates 
of assistance. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Bill 49, Amendment to 
Social Assistance Act 
(continued) 


I am further advised by the Assistant Deputy Minister that the word 
'absolute' in the ammendment to section 3 of the Social Assistance Act 
has been removed by a recent motion presented to the House by the Hon, 
Minister of Rehabilitation and Social Improvement, and approved. 

The present regulations in the Social Assistance Act do not provide 

clear definitions of what is meant by 'need of tlio applicant 
shall be the determining, factor in f.rantinf; assistance and the 
amount thereof and 'assistance required to maintain a normal 
and healthy existence' . Because of this vagueness any Social 
Assistance recipient can ask for sufficient money to meet his 
or her needs as' they see them. There is no clear statement in 
3.c^,islation against which the recipient's statement of need can 
bo measured. This is precisely what has caused over 300 appeals 
in Vancouver, 

In my opinion, the ammendment to Section 3 and Section 13 
. and inclusion of Section lU is absolutely necessary to clarify 
a confusing situation and to establish in legislation the 
responsiblity of the Legislature to set eligibility criteria 
and rates of assistance, I find the wording of the ammendment 
to Sec tion 3 rather poor and confusing, however the intent is 
clear, •' 


YOUR BOARD 

SUBMITS the foregoing report for information.' 


(A copy of Bill 49 is on file in the City Clerk's office.) 


MOVED by Alderman Broome, 

THAT the foregoing Board of Administration report be received 
for information. 

- CARRIED. 

MOVED by Alderman Rankin, 

THAT the subject matter, together with the motion submitted by 
Alderman Rankin to the March 14 Council meeting, be referred to 
an early meeting of the Standing Committee on Health and Welfare, 
to obtain a full report from the Director of Welfare and 
Rehabilitation in regard to the effect of the legislation, and to 
submit any recommendations he may consider advisable with respect 
to the City's future position. 


- CARRIED. 


Regular Council, March 21, 1972 

BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 

H. Block 42 - Construction 
on Georgia Street 

The Board of Administration, under date of March 20, 1972, 
submitted the following report in regard to Block 42 - 
Construction on Georgia Street: 

'The City Engineer reports as follows: 

"The Architects for Pacific Centre Ltd. have requeStBd, By 
letter dated March 8, 1972, that approval be given by the City for the 
commencemant of construction on Georgia Street related to Block A2, 

The Architects' letter states, in part, that 

•Of immediate importance is the necessary approval from the 
City which would permit us to commence work on Georgia Street, 
which in the first phase is the drilling and placement of 
caissons to accommodate the steel structure for the under- 
street development. We have indicated that unless approval 
is obtained for this work by March 21, it could put us into 
a delay position as over schedule indicates that we must have 
contracts awarded so that work can commence by April 10'. 

Although we will be reporting to Coimcil on the overall treiffic 
arremgements for all phases of the Block 42 construction, this first phase 
of the work has been reviewed separately in view of the Developer's concern 
with timing. 

In this first phase, which is expected to take approximately 
three months, two lanes will be closed on Georgia between Granville and 
Howe Streets, leaving four lanes for traffic, while the caissons are drilled 
and placed. (In subsequent phases, columns will be placed in the caissons 
to support the road surface, which will then pennit four lanes of traffic to 
be maintained on Georgia Street while excavation eind construction takes 
place under the reconstructed street.) 

In the circtrmstances, thin arrangement Is satisfactory from a 
traffic standpoint, and the necessary barricading and signing will be handled 
departmentally, at the developer's expense." 

Your Board submits the above matter to Council for INFORMATION.' 


MOVED by Alderman Hardwick, 

THAT the foregoing Board of Administration report be received 
for information. 

- CARRIED. 

I. Fairview Corporation (British Columbia) 
Limited and Block 42 Undersurface Lease 

The Board of Administration, under date of March 7, 1972, 
submitted the following report in regard to Fairview Corporation 
(British Columbia) Limited and Block 42 Undersurface Lease: 

'The City Engineer and Corporation Counsel report as follows: 

"On Tuesday, February 15, City Council tabled the Board of 
Administration report dated February 11th, 1972 entitled 'Fairview 
Corporation (British Columbia) Limited and Block ^2 Undersurface Lease' 
and attached hereto. This report requested approval of the Block ^2 
Undersurface Lease and other related documents and was tabled pending 
receipt of a Board of Administration report on the parking situation as 
referred to in a Downtown Parking Corporation (DPC) letter dated February 
8th, 1972, which Alderman Linnell has referred to the Board of Administration. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 

Fairview Corporation (British Columbia) 
Limited and Block 42 Undersurface Lease 
(continued) 

The Block 52 parking garage has been open to the public for 
approximately five months and is being operated by the D.P.C. on behalf of 
the City. Based upon this initial operating experience, the D.P.C. has 
indicated in a letter dated February 8th, 1972 that several modifications 
in the control and access arrangements would improve the operation of the 
existing Block 52 garage and the planned Block A2 garage. 

The City has met with the D.P.C. to discuss these considerations 
and some items have since been implemented while others require further 
study. Subsequently there will be discussions with tire developer with a 
view towards implementing suitable proposals in the Block 52 garage and 
making provisions in the detailed design of the Block ^2 garage. 

The D.P.C. has advised the City that it is satisfied with these 
arrangements. 

The Law Department has indicated that the resolution of the 
matters raised by the D.P.C. in its letter of February 8th, 1972 will not 
; result in any change or amendments to the Block ^2 Undersurface Lease and 
other documents referred to in the said report. 

* 

It is therefore RECOMMENDED that the clause in the Board of 
Administration report entitled 'Fairview Corporation (British Columbia) 
Limited and Block ^2 Undersurface Lease' and tabled by Council on 
February 15th, be approved." 

Your Board RECOMMENDS the foregoing report of the City Engineer 
and Corporation Counsel be adopted. ' , 

(* Clause 4, Board of Administration report (Bui3^ing and 
Planning Matters), dated February ll, 19 72.) 

MOVED by Alderman Hardwick, 

THAT the recommendations in the foregoing Board of Administra- 
tion report be approved. 

- CARRIED. 
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CaVLMITTEE OF THE WHOLE 

MOVED by Alderman Adams , 

THAT the Committee of the Whole rise and report. 

- CARRIED. 

MOVED by Alderman Adams , 
SECONDED by Alderman Broome, 

THAT the report of the Committee of the Whole be adopted. 


- CARRIED. 
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BY-LAWS 

BY-LAW TO AMEND BY-LAW NO. 2193, 
BEING THE FIRE BY-LAW 


MOVED by Alderman Bird, 
SECONDED by Alderman Broome, 
i THAT leave be given to introduce a By-law to amend By-law 

No. 2193, being the Fire By-law, and the By-law be read a first 
time . 

- CARRIED. 

I 

MOVED by Alderman Bird, 
SECONDED by Alderman Broome, 

THAT the By-law be read a second time. 

- CARRIED. 

MOVED by Alderman Bird, 
SECONDED by Alderman Broome, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in 
the Chair . 

- CARRIED. 

MOVED by Alderman Bird, 

THAT the Committee of the Whole rise and report. 

- CARRIED. 

The Committee then rose and reported the By-law complete. 

MOVED by Alderman Bird, 
SECONDED by Alderman Broome, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED. 

MOVED by Alderman Bird, 
SECONDED by Alderman Broome, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED. 

(The By-law received three readings.) 
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MOTIONS 

1. Closure of 32nd Avenue, 

Heather Street to Willow Street 

for expansion of St. Vincent's Hospital 

MOVED by Alderman Adams , 
SECONDED by Alderman Rankin, 

THAT WHEREAS: 

1. The City of Vancouver is the owner of all the streets 
and lanes lying within the limits of the City of 
Vancouver; 

2. St. Vincent's Hospital site lies on both sides of 
32nd Avenue between Willow Street and Heather Street; 

3. This portion of 32nd Avenue is surplus to the City 
of Vancouver highway requirements; 

4. The Hospital has made application to acquire this 
portion of surplus highway in order to consolidate 
the lands into one site. 


THEREFORE BE IT RESOLVED that all that portion of road dedicated 
by the deposit of plan 6684 lying between the productions northerly 
of the easterly and westerly limits of Block 818, District Lot 
526, Group 1, New Westminster District, Plan 6684; the same as 
shown outlined red on plan prepared by A. Burhoe, B.C.L.S. dated 
February 24th, 1972, and marginally numbered LE 2668, a print of 
which is hereunto annexed; be closed, stopped up and conveyed 
to the abutting owner; and 

BE IT FURTHER RESOLVED that the said closed lane and the abutting 
lots be consolidated to form one parcel. 


- CARRIED. 

2. Closing portion of Campbell Avenue 

between Cordova Street and Powell Street 

MOVED by Alderman Adams, 
SECONDED by Alderman Rankin, 

THAT WHEREAS: 

1. The City of Vancouver is the owner of all the streets 

and lanes lying within the limits of the City of Vancouver; 

2. The City of Vancouver is the owner of lands on both 
sides of Campbell Avenue, between Cordova Street and 
Powell Street; 

3. This portion of road is surplus to the City's highway 
requirements ; 

4. The City wishes to subdivide its holdings to the East 
of the road, together with the surplus portion of road. 

(continued) 


Regular Council, March 21, 1972 


17 


MOTIONS (continued) 

Closing portion of Campbell Avenue 
between Cordova Street and Powell Street 
(continued) 


THEREFORE BE IT RESOLVED that all that portion of road dedicated 
by the deposit of Plan 196 adjacent to Lots 1 and 40, Block 49, 
District Lot 181, Group 1, New Westminster District, Plan 196, 
described as follows: 

Commencing at a point in the westerly limit of 
said Lot 1 at a point 28.97 feet southerly from 
the north westerly corner of said Lot 1? 

Thence S l" 38' 16" W 171.39 feet more or less 
following in the westerly limit of said Lots 1 
and 40 to the south westerly corner of said 
Lot 40? 

Thence N 88* 21' 44" W. 66 feet more or less to 
the south easterly corner of Lot "C", Block 50, 
Plan 14042, said District Lot 181? 

Thence N l" 38' 16" E. 162.21 feet more or less 
following in the easterly limit of said Lot "C" 
to the north easterly corner of said Lot "C"? 

Thence N 83 *» 44' 16" E. 66.63 feet more or less 
to the point of commencement. The same as shown 
outlined red on plan prepared by A. Burhoe, B.C.L.S., 
dated November 10, 1971, and marginally numbered 
LF 5887, a print of which is hereunto annexed, be 
closed, stopped up, title taken thereto and 
subdivided with abutting lots 1 to 4 and 37 to 40 
said Block 49. 


- CARRIED. 


The Council recessed at approximately 10:45 a.m., and 
following an 'In Camera' meeting in the Mayor's office, recessed 
at 11:15 a.m., to reconvene in open session in tTie Counril Chambrr 
at 2:00 p.m. 
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The Council reconvened at 2:00 p.m.. His Worship the Mayor in 
the Chair and the following members present: 


PRESENT : His Worship the Mayor 

Aldermen Bird , Broome, Calder, 

Hardwick, Linnell, Phillips, 
Rankin and Sweeney. 


ABSENT : Alderman Adams 

Alderman Wilson 


DELEGATIONS AND UNFINISHED BUSINESS 


1 , 1943 Bickle-Seagrave Fire Engine 


The Council further considered Board of Administration report 
(Fire and Traffic matters), dated January 7, 1972 setting out 
motion passed by Council on November 23, 1971, transferring owner- 
ship of a 1943 Bickle-Seagrave fire engine to Heritage Village 
at a nominal sum of $1.00. 


In the report it is advised that the B.C. Antique Fire 
Apparatus Association had requested the ownership be trans- 
ferred to it. The Council, at its meeting on March 7, 1972, 
pursuant to requests received, decided to defer the matter 
pending the hearing of delegations. 

Delegations were heard at this meeting from Heritage Village, 
filing a brief dated March 20, 1972, with respect to arrangements 
being made by this Association to receive the fire engine and 
house it, and from the B.C. Antique Fire Apparatus Association, 
which filed a brief dated March 21, 1972, urging Council to 
reverse its action and transfer the vehicle to it as originally 
requested . 


MOVED by Aid. Linnell, 
SECONDED by Aid. Broome, 

THAT the portion of the resolution of Council dated November 23, 
1971, transferring ownership of this fire engine to Heritage Village, 
be rescinded. 

- CARRIED 


MOVED by Aid. Hardwick, 
SECONDED by Aid. Broome, 

THAT the ownership of the 1943 Bickle-Seagrave fire engine 
be transferred to the B.C. Antique Fire Apparatus Association for 
the nominal sum of $1.00. 


- CARRIED 

2. Assessment of Properties not Maintained 


The Council received a delegation from Mr. G. J. Hyde in 
support of his communication dated January 3, 1972, proposing that 
property owners responsible for unkempt premises have their 
assessments increased. 


His Worship the Mayor su{igested the matter bo relerred to him 
to take under advisement and to discuss with the Assessment 
Commissioner to enquire if he has any suggestions for Council 
consideration. Alderman Sweeney suggested that information be 
invited from the City of Winnipeg where there appears to be a 
bonus system for property improvement, and Alderman Phillips 
suggested an enquiry be made of the Province of Ontario where 
it is understood there is provision made for improvements up to a 
certain figure without affecting the assessment. 


His Worship agreed to look into the matter accordingly. 
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DELEGATIONS AND UNFINISHED BUSINESS 


(cont 'd) 


3 . Capilano Stadium 

Board of Administration report (Harbours and Parks matters) , 
dated March 3, 1972, regarding Capilano Stadium improvements and 
improvements to adjacent areas, was considered. The Superintendent 
of the Park Board appeared to answer questions of Council on 
financial aspects. After due consideration it was, 

MOVED by Aid. Broome, 
SECONDED by Aid. Sweeney, 

THAT the following be approved, with the source of funds 
being as referred to in the Board of Administration report of 
March 3, 1972: 

(a) the revised Park Board proposal to undertake capital 
improvements to Capilano Stadium at a total cost of 
$96,300, such improvements to include peripheral land- 
scaping on Ontario and Midlothian Streets, plus $2,100 
for field maintenance for four months, 

(b) $61,000 in advance of the 1972 Revenue Budget to carry 
out the foregoing work, in lieu of the $61,000 previously 
approved for first year Capilano Stadium costs as noted 
in the Board of Administration report. 

- CARRIED 


4. Requested Closure of Melrose Avenue: 
Midlothian Avenue to Peveril Avenue 

The Council considered Board of Administration report (Works 
and Utility matters), dated March 10, 1972, in which the City 
Engineer reports on the Park Board request to close Melrose 
Avenue from Midlothian Avenue to Peveril Avenue. In setting out 
the Park Board request the City Engineer refers to the result of 
a survey made to obtain the reaction of residents in the area of 
the proposed closure. The City Engineer concludes that the 
advantages to the Park Board do not outweigh the inconvenience 
to the residents. 

The Chairman of the Park Board appeared in explanation. 

MOVED by Aid. Broome, 
SECONDED by Aid. Sweeney, 

THAT, pursuant to the Park Board request, Melrose Avenue be 
closed between Midlothian Avenue and Peveril Avenue, at no cost to 
the City. 

- CARRIED 

COMMUNICATIONS OR PETITIONS (cont'd) 

Swimming Pools: Tempi eton 
Lord Byng (cont'd ) 

The Council further considered two communications in respect of 
the subject matter, one from the School Board in respect of proposed 
swimming pools at Lord Byng Secondary School in the west and 
Templeton Secondary School in the east, and one from the Principal 
of Templeton Secondary School asking an opportunity to appear 
in support of a swimming pool at that school. These communications 
were deferred from earlier consideration to hear a delegation from 
Templeton Secondary School. 

The Principal of Templeton Secondary School appeared and 
submitted a large petition urging the swimming pool at Templeton 
be constructed. 


cont 'd 
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COMMUNICATIONS OR PETITIONS (cont'd ) 

Swimming Pools: 
Templeton, Lord Byng (cont'd ) 

Alderman Linnell again moved the motion made earlier this day, 
reading as follows: 

MOVED by Aid. Linnell, 
SECONDED by Aid. Broome, 

THAT these communications be received, and it be recommended 
to the Park Board that a swimming pool be established at Templeton 
Secondary School, regardless of the fact that the Council is 
committed by the Five Year Plan to construct a pool in the 
Britannia complex. 
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- CARRIED 


ENQUIRIES AND OTHER MATTERS 


His Worship the Mayor - pursuant to request at the last 

Shannon Estate Property Council meeting reported having taken 

57th Avenue and Granville up with the principals, conditions 

existing at the Shannon Estate 
property. It is advised security 
guards will be reinstated and it is 
proposed that development will 
commence in the near future. 


Alderman Linnell - referred to the instruction earlier 

Bill 49, Amendment to in the day that an early meeting of 

Social Assistance Act the Standing Committee on Health and 

Welfare be held to consider the subject 
matter of the Board of Administration 
report of March 20, 1972, regarding 
Bill 49, Amendment to Social Assistance 
Act . 

The Alderman advised that the Director 
of Welfare and Rehabilitation is of the 
view it would be well to wait for the 
regulations to be brought down before 
having a meeting of the Standing 
Committee and that it could take approx- 
imately one month to receive such 
regulations. Alderman Linnell felt 
the Health and Welfare Committee meeting 
should not take place, therefore, until 
the regulations are known. 


The Council recessed at approximately 2:45 p.m. and reconvened 
at approximately 3:00 p.m., with the same personnel present. 


ENQUIRIES AND OTHER MATTERS (cont'd) 


Alderman Bird - referred to the fact that one-half of 

Rehabilitation: Stanley the increase in taxes due to the re- 

and New Fountain Hotels habilitation program for the Stanley 

and New Fountain Hotels will be charged 
against the residing tenants and 
expressed opposition to this arrangement. 


MOVED by Aid. Bird, 
SECONDED by Aid. Rankin 

THAT this matter be 
report back. 


eferred to the Board 


of Administration for 
- CARRIED 


353 


Ref^ular Council, March 21, 1972 


21 


ENQUIRIES AND OTHER MATTERS (cont'd) 


Alderman Hardwick 
Third Crossing: 
Further meeting 


enquired regarding delegations to be heard 
by Council on the Third Crossing. His 
Worship advised he intended to arrange for 
a limited number of the remaining delegations 
to be heard at each Coupcil meeting until 
concluded . 

Alderman Hardwick suggested consideration 
be given by the Mayor to have another 
Council meeting to hear all of the 
remaining delegations. 


MOTIONS (cont'd) 


3. Delegations: 
Policy 


MOVED by Aid. Broome, 
SECONDED by Aid. Linnell, 

THAT Council delegations be arranged by the City Clerk only on 
a twice a month basis, i.e. the first and third meetings, except 
in the case of July and August months when, due to the skip meeting 
schedule, the delegations be arranged on the first two meeting 
dates in each of such months; 

FURTHER, the Council or the Mayor be authorized to vary this 
arrangement as advisable according to special circumstances. 


The following Notices of Motion were submitted and recognized 
by the Chair. 

1. Vancouver Historic 

Advisory Board 


MOVED by Aid, Phillips, 
SECONDED by Aid, Sweeney, 

THAT WHEREAS the City has set up a Gastown-Chinatown Historic 
Area Advisory Board and has declared the Gastown-Chinatown area as 
an historic area; 

AND WHEREAS there are many old buildings in the City of 
Vancouver outside the Gastown-Chinatown area which may well be 
worth preserving; 

AND WHEREAS there are a number of unrelated studies going on 
at the present time of older buildings in Vancouver; 

AND WHEREAS a Vancouver Historical Advisory Board could 
coordinate these various studies and eventually oversee the 
preservation of desirable older buildings; 

THEREFORE BE IT RESOLVED that the Director of Planning and 
Civic Development report back to Council on steps needed to 
establish a Vancouver Historical Advisory Board and on the structure, 
duties and responsibilities of such a Board; 

FURTHER THAT the Director of Planning and Civic Development be 
authorized to consult with Corporation Counsel through the Deputy 
Provincial Secretary to ensure that such a Board would fulfill the 
requirements of the Archaeological and Historic Sites Protection Act, 
1960, under which buildings or sites may be considered for desig- 
nation as historical objects. 


(Notice) 


Notice was called and recognized by the Chair. 


NOTICE OF MOTION 


(Notice) 
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NOTICE OF MOTION (cont'd ) 

2. License Fee: 
Owner's Suite 

MOVED by Aid. Rankin, 
SECONDED by Aid. Hardwick, 

THAT WHEREAS there has always been a policy in licensed 
buildings to defer the license fee on the owner's suite: 

AND WHEREAS certain amendments were made to the License By-law 
in December, 1971, which apparently did away with this particular 
policy; 

THEREFORE BE IT RESOLVED THAT the Corporation Counsel be 
instructed to bring in amendments to the By-law whereby this type 
of suite will be excluded in the computation of the license fee 
for the premises. 

(Notice) 


RECOGNITION: Mr. Clifford G. Reynolds 
Mr, James Robison 


At this point the Council recognized on retirement the long 
service rendered to the City by Mr, Clifford G, Reynolds and 
Mr. James Robison and in connection therewith the following motions 
were put: 

Mr. Clifford G. Reynolds 

MOVED by Aid. Bird, 
SECONDED by Aid. Sweeney, 

THAT WHEREAS on December 12, 1927, Clifford G. Reynolds joined 
the staff of the City of Vancouver; 

AND WHEREAS on April 28, 1972, Clifford G. Reynolds will be 
retiring in his forty-fifth year of continuous service in the 
Finance Department of the City of Vancouver; 

THEREFORE BE IT RESOLVED THAT the Council of the City of 
Vancouver be and is hereby recorded as extending to CLIFFORD G. 
REYNOLDS sincere appreciation and commendation for his loyal and 
devoted service. 

- CARRIED UNANIMOUSLY 

Mr. James Robison 

MOVED by Aid. Bird, 
SECONDED by Aid. Sweeney, 

THAT WHEREAS on March 9, 1925, James Robison joined the staff 
of the City of Vancouver; 

AND WHEREAS on March 31, 1972, James Robison will have completed 
forty-seven years of continuous service in the Department of Permits 
and Licenses in the City of Vancouver; 

THEREFORE BE IT RESOLVED THAT the Council of the City of 
Vancouver be and is hereby recorded as extending to JAMES ROBISON 
sincere appreciation and commendation for his forty-seven years of 
loyal and devoted service, 

- CARRIED UNANIMOUSLY 

His Worship the Mayor, in referring to the long service of 
these employees, concluded by presenting silver trays in appreciation, 

Mr. Reynolds and Mr. Robison expressed their appreciation. 


O 4- 
22 


The Council adjourned at approximately 3:05 p.m. 

*** 


The foregoing are Minutes of the Regular Council 
meeting dated March 21, 1972, adopted on March 28, 
1972. 
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BOARD OF ADMINISTRATION (WORKS) 1 

March 17th, 1972 

The following is a report of the Board of Administration: - 
WORKS & UTILITY MATTERS 

CITY ENGINEER'S REPORT 


RECOMMENDATIONS: 


1. Columbia-Quebec Connector 

"The 1971/75 Capital Budget, approved by Council on the 20th and 
27th of January, 1970, included the amount of $885,000 for the completion of 
the Columbia-Quebec Connector. 

Completion of this project has been awaiting the installation of 
an extension to the conveyor system which serves the lands of Lafarge 
Concrete Ltd., 1051 Main Street. This installation is now well underway 
and is scheduled to be completed by May 1st, 1972. 

In order to meet the City' s committment towards the cost of the 
relocation of the Lafarge Concrete Ltd. conveyor, to complete the filling 
and to carry out the construction of the extensions of the Keefer and Quebec 
Streets storm sewers, $385,000 should be appropriated from funds already 
allocated for this purpose. 

I RECOMMEND, therefore, that the amount of $385,000 be transferred 
from Account No. 14.7/7903, 'Special Arterial Connectors, Unallocated' to 
Account No. I4.2/16OI, 'Columbia-Quebec Connector.' The remaining amount of 
the five-year plan allocation amounting to $500,000 will be required for the 
construction of the Columbia-Quebec roadway at a future date." 

Your Board RECOMMENDS that the foregoing be approved. 


2. Re-Alignment of the North Curb of 12th Avenue East 
from Kingsway and Across Prince Edward Street 


"The 1969 Streets Basic Capital Budget established funds for the 
acquisition of property at the northeast corner of Prince Edward Street and 
12th Avenue and for the re-alignment of the north curb of 12th Avenue between 
Kingsway and Guelph Street by constructing a new curb 5 to 10 feet north of the 
existing curb. 

Negotiations for the acquisition of the necessary property became 
protracted due to the reluctance of the property owner to sell the .land. A 
recent change in ownership of the property has resulted in renewal of nego- 
tiations. 

Following these negotiations, the Supervisor of Property and 
Insurance reports that:- 

'The new owner has agreed to convey that portion of Lot 9 
as shown outlined red on plan marginally numbered LF44-13 for 
highway purposes, subject to:- 

(a) Payment for loss of land, 52^ sq. feet - $3,275.00; 

(b) City to replace concrete curbings (parking bumpers) to 
the new property line and if the property is asphalted, 
the asphalt be cut and left in good condition. 

The price for the triangular strip is fair and reasonable and 
I endorse this settlement,' 


/ continued . . 
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Clause #2 Continued 

Due to the increase in cost of construction and land during the 
3-year delay in performing this work, the original appropriation of $11,000 
for the work and property acquisition must be increased to $14,000. 

In 1963, studies were made with a view to stopping vehicular 
movements between 12th Avenue and Prince Edward Street. These movements are 
undesirable as they conflict with the major through and interchanging movements 
between 12th Avenue and Kingsway which are complicated by the oblique inter- 
section of the two streets and the change in alignment of 12th Avenue west of 
the intersection. The earlier studies resulted in the restricting of traffic 
movement on Prince Edward Street to one way northbound. At that time, the 
desirable closure of Prince Edward Street and 12th Avenue was not implemented 
due to the opposition of the Biltmore Hotel owner, whose property abuts both 
sides of Prince Edward Street between 11th and 12th Avenues, excepting three 
lots on the east side, immediately south of 11th Avenue. 

Recent discussions with the new owners of the Hotel indicate their 
willingness to accept this closure, provided a commercial crossing access to 
their car park on the east side of Prince Edward Street, immediately west of 
the lane east of Prince Edward Street, is provided. 

It is therefore, proposed that vehicular access to Prince Edward 
Street and 12th Avenue be stopped by construction of curb and sidewalk across 
Prince Edward Street, on the setback alignment originally proposed for the 
north curb of 12th Avenue. North of 12th Avenue, Prince Edward Street would 
remain as a public thoroughfare having two-way traffic, with a turning area 
provided immediately north of 12th Avenue. The cost of this improvement is 
estimated to be $15,000, or $1,000 greater than the present estimated cost 
for the re-alignment previously approved by Council. 

Any costs which may be borne by the City resulting from item (b) of 
the above property settlement can be avoided by immediate construction of 
these improvements prior to the pending development of the owner's car park. 

I RECOMMEND that:- 

(a) The Supervisor of Property and Insurance be authorized to acquire 
the above property for $3,275 and subject to the terms stated above, 
from fluids allocated in Streets Capital Appropriation No. 145/2105. 

(b) Prince Edward Street be closed at 12th Avenue in the manner stated 
above and that the established Streets Capital Appropriation No. 
145/2105 be increased by $4,000 from funds available in Streets 
Capital Appropriation No. 147/7916, 'Miscellaneous Projects, 
Unallocated' ." 


Your Board RECOMMENDS that the foregoing be approved. 
INFORMATION: 


3. Winter Employment Program - 
Progress Report 

The City Engineer reports: 

"The City's participation in the Senior Government's Winter 
Employment Programs has completed the preparation-appl ication-and- 
approval phase and all projects are underway. This seems an appropriate 
point at which to summarize the status for the information of Council. 

Local Initiatives Program 

This is a program for labour-intensive projects under which 
the Federal Government will pay wage costs up to an average of $100 per 
week, plus up to 17% for fringe benefits and other costs. The program 
runs to the end of May 1972. The last day for applications was 31 
January, 1972. 


/continued 
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Clause #3 Continued 


The City advanced twenty-three Local Initiatives Projects 
spread among eleven departments. They range in size from one man to 
150 men, and in nature from plumbing inspections to works of art and 
music. 

The estimated total- cost of the projects is about $1,400,000 
of which the City's share will be about $580,000: 

($420,000 from Capital Funds) 
($160,000 from Revenue Budget) 

All of these projects have been approved and are in full 
operation, except one which has been delayed by a reorganization in the 
Department concerned. 


Federal -Provincial Employment Loans Program 

This is a program for capital projects. The Federal Government 
will loan funds at a low interest rate and, in addition, will forgive an 
amount equal to 75% of the on-site labour cost to the end of May 1972. 
The forgiveness ends 31 May, 1972, but loans can be made up to the end of 
March 1973. The last day for applications was 31 January, 1972. 


The City submitted six applications: 


Project 

Street Improvements 

Sewer Improvements 

New Brighton Park Swimming Pool 

Stanley Park Lawn Bowling Building 

Provincial Courts Building 

Crystal Aquatic Centre 


Loan Amount 

$ 223,025 
$1,235,000 
$ 250,000 
$ 14,000 
$1,050,000 
$2,500,000 


Status 
Approved 

$500,000 approved 

Approved 

Approved 

Not approved* 

Not approved* 


(* These two projects had been approved under the previous 'Special 
Development Loans' program and were therefore disallowed as 
having been already planned for this period). 


The estimated total 'forgiveness' on the approved projects is 


$200,000. 


Work is underway on all of the approved projects and is 
scheduled to be completed by the end of May so that full advantage will 
be taken of the forgiveness feature as well as of the low interest loans, 


B.C. Job Opportunities Program 

This is a program under which the Province pays one-half of 
the wage cost (plus fringe benefits) of persons hired into new jobs, 
providing they have been residents of B.C. for twelve months and on 
welfare for three months. This program runs to the end of April 1972. 
Unlike the two Federal programs it does not involve approval of projects, 
but rather the qualification of people. Those vrtio qualify are issued a 
Certificate of Opportunity. 

If persons with Certificates of Opportunity are hired onto 
Local Initiative projects the Province will pay the excess of wages 
over the Federal $100 per week. On Bnployraent Loan Projects the 
Province (Federal 75% forgiveness) will pay the remaining 25%. 


Estimated credits for this program to 30 April are $10,000. 


/continued . . . 
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(Employment figures are tabulated below): 
Employment Created 


Local Employment 
Initiatives Loans 


Total 


Number employed (10 March 1972) 403 139 542 

Number of those hired from 

Welfare Rolls 53 53 

Numbef of those with Certificate 

of Opportunity 35 


Estimated man-month of employment 1,800 500 2,300 

(to 31 May, 1972). 

('< In addition Nine (9) Certificate of Opportunity people are 
employed in jobs other than Local Initiatives and Employment 
Loan Projects)." 


Your Board forwards this report of the City Engineer for 
the INFORMATION of the Council. 


CONSIDERATION; 


4. Proposed Summer Employment Project - 
Chinatown Sidewalks 


The City Engineer reports as follows: 

"PROPOSAL 

A proposal has been received for a project which would employ 
thirty Chinese students under a federal work grant to renew the sidewalks 
in Vancouver's Chinatown. The Chinese Business Association would be asked 
to be sponsor for the federal project. 

The sidewalks on both sides of Pender Street from Carrall Street 
to Gore Avenue would be completely renewed. The project would supply the labour 
of the thirty students and 10% of the material. The City would be asked to 
supply the baleince of the materials, all tools and equipment, some skilled 
labour, and technical supervision. 

The proposal also asks that, to complement the sidewalk renewal, 
the undergrounding of wires be given top priority under the new Provincial 
program. This is being reviewed and if approved by the City, B.C. Hydro and 
the province to proceed, will not affect the sidewalk. 

COST 

The share of the project to be contributed by the City is esti- 
mated to be about $25,000, and more if a special sidewalk finish or material 
were decided upon. This estimate is based on making maximum reasonable use 
of the 'free' hand labour. In addition to the items listed above, however, 
it is assumed that the City would supply cement finishers, since this is a 
skill not likely to be found among the students. 

LOCAL IMPROVMENT 

On Theatre Row and on the Granville Street Beautlf Ication projects, 
the renewal of sidewalks was included in the Local Improvements and shared 
between the abuttinc properties and the City at large on the basis established 
in the Local Improvement Procedure By-Law. Gastown and Hastings Street beauti- 
f ication projects will have sidewalks renewed on a local improvement basis. 


/ continued . 
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On this same basis, the estimated costs of the proposed project (and, for compar- 
ison, the 'normal' costs of this width of walk) are: Normal 

Proposed 'Beautif ication' 
Costs of Sidewalk Pro .1 ect Costs 

Property Owners, per front foot: 

Annual rate (15 years) $ 1.05 $ 1.50 

Single payment cost $ 8.50 $12.00 

City-at-large $4-, 000 $ 5,500 

DISCUSSION 

The walks in this section of Pender Street are sixty and more 
years old and below average condition. Their renewal would be an improvement. 
The work would be done at a saving to both the Property Owners and the City- 
at-large when compared to normal beautif ication costs. 

On the other hand, there would be difficulties in carrying out 
the project with a crew made up partly of City employees and partly of 
employees of the sponsoring association. Questions of responsibility and 
liability will arise. In such a congested location, an experienced and well- 
knit crew would be better able to minimize disruption to pedestrian and vehicular 
traffic. 


Also, on such a project there will probably be days when work is interrupted 
by weather, to allow other related work (such as renewal of underground 
services), or simply by the staging of the work. A City crew could simply 
be put to other work, but the students would have to be laid off. 

The proposal has been discussed with the Outside Union who have stated 
that they are opposed to it. The project would employ non-union students 
working at wages below those paid City employees. 

The proposal has been discussed with the Department of Planning and 
Civic Development, and they advise that it is their immediate intention to 
commence negotiations with the Chinese community on a beautif ication program 
which will be studying the improvement of Pender Street and adjoining properties 
along standard beautif ication lines and linking this into proposed future 
development in the Pender/Keef er Diversion area. The route is part of a 
proposed pedestrian walkway in the historic precinct. 

It is their view that the sidewalk program proposed would precommit 
them to an Improvement program which might not be in line with overall desires 
for street beautif ication and might impede or be at cross-purposes with ultimate 
improvements to sidewalks, street furniture, etc. 

CONSIDERATION 

This proposal is advanced for the consideration of the Council. 
It is suggested that, if approval of the sidewalk renewal project is given, 
it should be subject to:- 

(a) Federal approval of the work grant; 

(b) approval of the Local Improvement; and 

(c) arrangements satisfactory to the Corporation Counsel 
as to liability." 


Your Board submits this matter to Council for it CONSIDERATION. 


FOR COUNCIL ACTION SEE PAGE{S) ..£l£ 
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SOCIAL SERVICE AND HEALTH MATTERS 


INFORMATION 


1. Odors West Coast Reduction Ltd . 

Council at their October 19, 1971 meeting dealt with a 
Board of Administration report with respect to odors from West 
Coast Reduction Ltd. , a rendering plant at 105 North Commercial 
Drive. Mr. A. C. Pritchard appeared on behalf of the petitioners 
and a letter from the Grandview Woodland Area Council was 
presented supporting the petitioners. Subsequently, Alderman 
Hardwick made the following motion: 

'THAT the Board of Administration report be received 
and the Director of Permits & Licenses be requested to 
report to the Council on the situation after the 
installation is completed, being approximately March 1, 
1972. ' 

The Director of Permits & Licenses reports as follows :- 

"Alterations to the plant have been made and odor 
controlling equipment has been obtained. The instal- 
lation is very near completion and I am informed that 
it should be in operation by March 20, 1972." 

Your Board submits the report of the Director of Permits and 
Licenses for the INFORMATION of Council. 


FOR COUNCIL ACTION SEE PAGE(S)...^ 
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BUILDING AND PLANNING MATTERS 

RE COMMEN DAT I ON S 

1. Public Housing 

The Director of Planning and Civic Development and the Director of 
Finance report as follows: 

"A Ictccr tiatcci ('arch C, 1972 to the Board of Adpii'ni strati on from Mr. G.VJ. Carlisle, 
Direcr.or of Finance and Adr.iini strati on, Greater Vancouver Regional District, has 
been received. This letter includes advice that the Greater Vancouver Regional 
District Board agreed that a by-lav/ should be prepared v/hich would authorize the; 
District to assu;ue the liability for the municipal share of rental subsidy on 
existing public housing units built by member municipalities under Section 35A (;f 
the National Housing Act. The letter requests also that the City inform the 
Regional District of its expected 1972 share of the rental subsidy on existing 
public housirig units and states also that the agreement of Council vnl") be requii'od 
if the district is to assume' this liability. Copy of Mr. Carlisle's letter is 
attached. 

It will be recalled that Council on August 24, 1971, adopted reconimendations on 
this matter including a request to the Greater Vancouver Regional District to assur.'te, 
as early as possible, the rights, obligations and liabilities of the City of Varicouve 
for all existing and approved Federal/Provincial public housing within the City. 

Existing public housing projects in the City contain a total of 2,379 units. Tiic 
estimated Municipal share of rental subsidies for 1971, payable in 1972, is $229,0'»2. 
There arc two approved projects. i^P 18 (Champlain Heights) contains 100 units and 
is nov.' under construction and FP 19 (Oppenheimer Lodge - 144 units) is expected to 
go to tender shortly. There will be no operating losses for the year 1971 in respect 
to those t\/o projects. 

In regard to FP 19 (Oppenheimer Lodge), Provincial approval was obtained subject to 
the City assuming the full costs of food services and undertaking the management of 
the hortel. In addition, the City and the Senior Governments agreed on the p('inci;ile 
that the tenant":; would be permittee to participate; in the .iia:iagement of this prcj;.cr.. 
The design of this project has, by agreement bctvecn the City and the Sf-nior Govern- 
ments, been changed to eliminate the communal feeding arrangements and to include for 
cooking facilities in the individual units. The requi t^eisent that the City assume th.e 
food services costs therefore, no longer applies. In regard to management, as t:iis 
project is now similar to other Federal/Provincial housing projects, manageiiient can 
be undertaken by the B.C. Housing Management Co:mission in the same way as for other 
public housing projects now under management. 

!t is presumed that the Greater Vancouver Regional District will now be represented 
on the B.C. Housing Management Com.mission and that it will therefore be no longer 
necessary to have a representative of the City of Vancouver as a member of the 
Commission. 

It is recommended therefore: 

(a) THAT the City request the Greater Vancouver Regional District to assume the 
rights, obligations and liabilities for the existing public housir^.g in the City 

(b) THAT the City request the Greater Vancouver Regional District to assume the 
rights, obligations and liabilities of the two approved projects. 

(c) THAT the Greater Vancouver Regional District be requested to pass on to the 
B.C. Housing Management Commission, a request that arrangements be made to 
pemnt tenants to be involved in the management of the FP 19 (Oppenheimer 
Lodge) project. " 

Your Board RECOMMENDS that the recommendations of the Director of 
Planning and Civic Development and Director of Finance be approved. 

(Copies of Mr. G.W. Carlisle's letter dated March 8, 1972, are 
circulated for the information of Council.) 
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(BUILDING - 2) 


2. The Construction of a One Storey Addition 
to the Existing Bottling Plant (Coca Cola) 
at 1818 Cornwall Street 


The Director of Planning and Civic Development reports as follows: 

"Wometco (B.C.) Ltd. have filed Development Permit Application No. 58132 
to construct a 100.33' x 110.17' one storey addition on vacant land at 
the south-west corner of the site occupied by an existing Bottling Plant. 

The site is located in an M-1 Light Industrial District and is bounded 
by Cornwall Street, Chestnut Street, York Street and Cypress Street. 

Under the terms of an agreement between the owners of the property and 

the City, which was prepared in 1940, the rezoning of the site to an M-1 

Light Industrial District was affected subject to certain conditions, 
one of which being: 

'Entrances and exits for loading and unloading of goods, 
wares, or merchandise shall be constructed on the east 
side of the building and no further entrances or exits 
for loading or unloading shall be constructed without 
the prior approval of the Grantee (City).' 

The development as proposed would provide for a truck vehicular access 
from Cypress Street contrary to the Condition as originally set out in 
the agreement referred to above. The access would be used for vehicular 
ingress only and would be located 146' south from Cornwall Street. It 
is noted that there are other industrial developments (Bekins Moving 
and Storage) in the area which presently have vehicular access from 
Cypress Street. 

The crossing would be used by trucks that would enter the building from 
Cy^iress Street for loading and then exit over an existing crossing onto 
Chestnut Street. 

The Technical Planning Board were prepared to approve this 
Development Permit Application subject to a number of conditions 
and subject to the agreement between the owners of the property 
and the City being amended by City Council to permit vehicular 
ingress to the site from Cypress Street." 


Your Board concurs with the recommendation of the Technical Planning 
Board and RECOMMENDS that the Corporation Counsel be instructed to 
prepare an amendment to the existing agreement and that the Mayor and 
City Clerk be authorized to issue said amendment to permit vehicular 
ingress to the site from Cypress Street. 


FOR 


COUNCIL ACTION SEE PAGE(S).i:^^ 
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LICENSES AND CLAIMS 
MATTERS 


RECOMMENDATION ; 

1. Re Private Hospital Cases 


The Corporation Counsel reports as follov/s: 

"On February 10th, 1972, we proceeded to trial on the 
Parklane Hospital case as a test case on the question 
of the City's liability to pay the difference betx;een 
the rate established by the Hospital from March 1st, I96S 
to date, and the rate set from time to time by the Provin- 
cial Government. 

The judgment allowed the claim for the period of March 
1st to September l8th, 1970, on the basis of the deci- 
sion in the Surrey case. But the claim subsequent to 
that date was dismissed on the grounds that an Order-in- 
Council on September l8th, 1970, effectively barred any 
further recovery. 

However, a further order in November, 1971, suggested that 
the entire claim was prohibited. In effect, this had a retro- 
active effect. The Court held that order as beyond the 
pov/ers of the Cabinet and this argument was therefore 
unsuccessful. 

The amount of the judgment was $57,524.95. We will be 
proceeding to trial on April 4^^! on the other eight claims 
and, since the facts are the same, it is anticipated that 
they will receive judgment on the basis of the Parklane 
case. The amount involved in these claims is approximately 
$250,000.00. 

I am informed that it is likely Parklane Hospital will 
appeal the decision on the basis that the trial judge was 
vw'ong in holding the 1970 order as being valid. If such 
is done, I would recommend that I be given authority to 
cross-appeal on such grounds as I find have merit." 


YOUR BOARD RECOMvIENDS that the foregoing recommendation of the 
Corporation Counsel be adopted by Council. 


FOR COUNCIL ACTION SEE PAGE(S)...^.Z 
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FIRE AND TRAFFIC 
MATTERS 


RECOMMENDATION ; 

1. Proposed Fire By-law Amendment 
Re Restaurant Ventilating & 
Fire Extinp;uishing Systems 


In response to Deputy Mayor E. Broome's inquiry and the 
j direction of the Board of Administration to explore methods of 
! controlling fire hazards associated with restaurant cooking 

appliances and ventilating canopies and ducts, the Fire Chief 
i reports as follows : 

i "An examination of the fire hazards associated with com- 

j mercial cooking indicates that unless grease extractors are 
I regularly cleaned and the area surrounding cooking equipment 
is maintained free from grease accumulations, a serious fire 
hazard will remain regardless of the installation of automatic 
control features. 

Effective control of this hazard requires frequent inspec- 
tions to police cleanliness and ensure that all equipment is 
maintained in good working order. 

Communications were received by the City Clerk's office 
regarding this subject from the Canadian Underwriters' Associa- 
tion and Independence Insurance Conference (copies attached) 
with the suggestion that the City of Vancouver pass a by-law 
similar to that adopted by the Corporation of the District of 
Burnaby. 

'Restaurant type cooking appliances such as deep fat 
fryers, grill and broilers shall be provided with an 
approved exhaust ventilating system. Approved fixed 
pipe fire extinguisher system shall be installed in 
exhaust duct systems not equipped with a listed grease 
extractor. ' 

With respect to new installations, the City Building 
Inspector advises that the new proposed Building By-law will 
be submitted to Council in about a month's time. 

Included in the by-law will be the requirement that the 
design and installation of commercial kitchen ventilation 
systems shall be in accord with Pamphlet 96-1969 of the National 
Fire Protection Association. 

It is the considered opinion of the Fire Chief and the 
City Building Inspector that the Burnaby By-law quoted, which 
is generally in line with the recommended standard in Pamphlet 
96 of the National Fire Protection Association, is acceptable 
to deal with existing installations, with the added provisions 
in the by-law for requiring regular cleaning of grease extractors 
and other equipment. 

The Fire Chief recommends that Council consider amendments 
to the Fire By-law to provide control of this hazard." 

Your Board RECOMMENDS the recommendation of the Fire Chief 
be approved, and an amendment to the Fire By-law be considered 
this day under "By-laws". 
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INFORMATION; 

2. Letter From B. Simpson Re: 

Traffic Fatality, 4th Avenue 
and Larch Street 


The City Engineer reports as follows: 

"This report refers to the request of Bernard Simpson (Barrister 
and Solicitor) that his letter, addressed to His Worship the Mayor with 
details pertinent to an inquest of a traffic fatality at 4-th Avenue and Larch 
Street, be read before Council. (Copies of letter are circulated for Cornell's 
information. ) 

The victim, Mark Jeffrey Wilson, age 21, was struck at approximately 
6:53 p.m. on December 16, 1971 as he crossed i^th Avenue from south to north 
in the easterly unmarked crosswalk at Larch Street. 

The Coroner's Jury's verdict and recommendations were that the 
death of Mai'k Wilson was accidental but in view of the history of traffic 
fatalities at this intersection that additional street lighting be erected 
on the southv.'est corner of Uth kvenwe and Larch Street and that existing 
street lighting be more carefully maintained. The Jury further recommended 
that the police should be made more aware of the dangers of travelling at the 
posted speed limit under adverse weather conditions. 

After consideration of the details of the accident, on January 
20, 1972 we advised the Coroner that no further action from a Traffic Engineering 
standpoint appeared necessary. 

Mr. Simpson' g letter mil:es reference to testimony given at the 
inquest that 'the lamp standards on two of the corners were not working' (at 
the time of the accident) , The lights were checked and found to be operating 
after the accident was reported. Our records show that no trouble was reported 
or repairs made on these lights from before the date of the accident, until 
the check was made after the accident. 

With regard to the adequacy of the lighting, 4-th Avenue in this 
area is illuminated by /fiO watt mercury vapovir lights which provide lighting 
to the level recommended by the Canadian Standards Association. This level 
has been adopted by cities across Canada for similar major streets. 

Mr. Simpson, who represented the driver of the vehicle involved 
in the fatality, referred to extracts of a Mrs. Fairey's letter, dated 
December 21, 1971, addressed to the Coroner, indicating she has lived in the 
neighbourhood since 194-6 and is aware of 12 people who have been killed at 
this intersection. Mr. Simpson's letter continues, 'that three fatal accidents 
have occurred since 1967'. 

Our accident records do not substantiate these figures. Mrs. 
Fairey was contacted by telephone, and she explained that her statistics are 
from memory only. It appears that her recollections of fatalities are based 
on occurrences close to Larch Street. Our records show that in the past 22 
years there have been 5 pedestrian fatalities on 4-th Avenue in the four blocks 
between Macdonald and Balsam. 

Our records also show that at the intersection of 4-th Avenue and 
Larch Street ton pedestrian accidents have occurred since our records began 
in 1949, only two of which resulted in pedestrian deaths; one in 1962 and 
the recent accident on December l6th, 1971. 

Our correspondence with Mrs. Fairey in 1967, referred to by Mr. 
Simpson, was initiated by a telcp}ione request from her for a flashing beacon 
signal installation at /^.Ih Avenue luul Larch Street when she expressed concern 
for the diriic-rU.y in crosinni; /,.th y\v(>nuo. Wo ndvised licr in our letter that 
further conlrulfj were noL v/iurrruited on the basis of the accident record but 
that wo would kciep the iiiLersoctlon under review. The recent fatality was the 
first pedestrian accidonL recorded since that time. 


/ continued . 
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It should be noted that in March, 1971 a pedestrinn actuated 
signal vafj inst.'>;i lod on /^.th Avenue at Vine Street {2 blocks to the east of 
Larch and in the centre of the corcmerciaH. dovelopinont) v?iich not only 
providoy for pcdcuiii'lan crosrdng at that point but al;;;o assists crossing 
at adjacent intornections by creating gaps in the major traiTic flov on 
Uth Avenuo." 

Your Board submits the m-ttter to Council for INFOMATION, 


FOR COUNCIL ACTION SEE PAGE(S) ...£,^.Z 
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FINANCE MATTERS 


RECOMMENDATIONS 

1 . Kerrisdale Arena - Replacement of Ice Making Equipment 

The Director of Finance reports as follows : 

"The Kerrisdale Arena is operated by the Kerrisdale Community 
Centre Society under an agreement with the City of Vancouver. Under 
this agreement operating surpluses are deposited In Trust with the 
City and are to be used for major repairs, painting, improvements or 
additions to the arena building, including parking facilities. 

The expenditure of the moneys requires the approval of the Board 
of Parks and Public Recreation and the Board has approved a total of 
$38,100 for replacement and increased capacity of ice making equipment 
and other items, as requested by the Society. 

The agreement between the Society and the City limits annual 
expenditures from the Reserve to a total of $10,000. However, I am 
advised that the reason for this limit was to ensure that there would be 
sufficient funds when needed to pay for the work now approved which is 
necessary at 20 to 25 year intervals so that the ice arena can continue 
to function. 

The balance in the fund is $54,797 and Council approval to an 
expenditure in excess of the $10,000 annual limit is requested by both 
the Board of Parks and Public Recreation and the Society so that the 
work referred to above can be financed out of the fund. Under the 
circumstances it is recommended that Council approve the expenditure 
of $38,100 for replacement and expansion of the ice making equipment from 
the Kerrisdale Arena Replacement Fund as requested by the Board of Parks 
and Public Recreation and the Kerrisdale Community Centre Society." 

Your Board RECOMMENDS that the above recommendation of the 
Director of Finance be adopted. 

2 . Collections Policy - Vancouver Museums and Planetarium 

A report on a 'Collections Policy' for the Museums and Planetarium 
Department is circulated to Council. 

The report sets out the recommended collections policy based upon 
the resolutions of Council concerning the purpose of the Centennial Museum, 
Maritime Museum and Planetarium. 

Your Board has reviewed this collection policy with the President 
of the Vancouver Museums and Planetarium Association, and it has been 
agreed that this policy be incorporated into the agreement now being 
prepared as a basis for the operation of the Museum complex by the 
Association, and accordingly your Board recommend that the document be 
attached to the agreement as an appendix. 

SUMMARY OF RECOMMENDATIONS 


Your Board RECOMMEND that : 

(i) City Council adopt the collections policy for the Vancouver 
Museums and Planetarium; 

(ii) the collections policy be incorporated into the agreement now in 
course of preparation concerning operation of the complex by the 
Vancouver Museums and Planetarium Association. 


3 6 8 
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3 . Purchase of Spanish Armour from Museum Trust Account 
The Museums Manager reports as follows: 

"A fine set of Spanish style dress armour is currently available 
for the Museums to purchase. This armour could be used in a new Museum 
display nearing completion, entitled Exploration and Settlement. It 
would make a striking presentation in which the important role Spain 
played in the development and early exploration of the West Coast could 
be depicted. The armour consists of the following: 


1 breastplate c 1800 
1 backplate 
1 halberd 
1 swo rd 

1 helmet c 1600s 

These are availabe to us from a local antique dealer at the cost 
price of $350 plus 5% sales tax, that is $367.50. 

Money for this purchase is available in the Museum Trust Account, 
which is for the time being under the direct auspices of City Council. 


Accordingly, I recommend 

That funds be approved for the purchase of this material for use 
in the Exploration and Settlement Gallery in the Centennial Museum." 

Your Board RECOMMENDS the foregoing report of the Museums Manager 
be adopted. 


INFORMATION 


4 . Museums Department - Reorganization and Operation 

Council on December 21, 1971 gave consideration to the reorgan izat ic 
of the Museums Department and at that time resolved, among other things, 
that 


"the Council turn over the Museums operation to the 
Vancouver Museums and Planetarium Association, 
effective April 1, 1972;" 


"the Board of Administration commence all necessary 
negotiations forthwith;" 

"agreement be drawn up in due course with the said 
Association, satisfactory to the Board of Administration 
and the Corporation Counsel;" 

Negotiations are proceeding in this matter, however, in view of 
the detail involved in drawing up an agreement satisfactory to all 
parties, additional time beyond the effective date of April 1st will 
be required. It is suggested the Board undertake to complete negotiations 
as soon after April 1 as possible, and report back to Council on the 
effective date of execution of the new Agreement. 

5 , Exemption of U-Drive Parking Lots from Business Tax 

! 

The Corporation Counsel submits the following report: 


"On March 2, 1972 Council, sitting as the Business Tax Court of 
Revision, asked that I report on the reason why parking areas reserved 
for U-drive vehicles are exempt under section 34(3) of the Business Tax 
By-law. 


(Cont "d. ) 


Board of Administration, March 17, 1972 
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CLAUSE NO. 5 (continued) 


In 1968 the Finnis Report was filed with Council. This report 
was a review of the whole revenue and regulatory aspects of licensing 
and business tax in the City. In the next year and one-half Council 
met on many occasions to consider the report and the various reports of 
City officials commenting on the Finnis Report. 

The Finnis Report recommended a $5 per vehicle fee for U-drives, 
but your officials recommended that the fee be $20 per vehicle, and 
that was the amount that was finally adopted by Council and incorporated 
in the Vehicles For Hire By-law. Your officials felt that the number 
of vehicles in operation, rather than the size of the parking lot, more 
closely reflected the size and extent of the business. In other words, 
the business tax revenue aspect from vehicles for hire is presently 
contained in the license fee charged under the Vehicles for Hire By-law, 
rather than the Business Tax By-law." 

Your Board submits the foregoing report of the Corporation 
Counsel for Council's INFORMATION. 


INFORMATION AND CONSIDERATION 


6 . Pacific National Exhibition - 1972 Operating and Capital Budgets 

The following report has been received from the Director of Finance: 

"The operating and capital budgets of the P.N.E. for 1972 have been received 
and a detailed copy is on file in the City Clerk's Office. 

Summary of the Operating Budgets 
for Years Ending Sept. 30 

1971 1971 1972 

Budget Actual Budget 

Revenues (Exhibit A) $ A,8i,5,98l $ 5,088,86i» $ 5, OS'*, 325 

Expenditures (Exhibit B) A. 330 ,061 - ^,^02,35^ A, 658, 329 

Net Surplus $ 515,920 $ 686,510 $ 395,996 

Under the terms of the agreement between the City and the P.N.E. the 
operating and maintenance budget is submitted to Council for INFORMATION. 

Capital Improvements Budget 1972 

The proposed P.N.E. capital budget consists In summary of the following 
Items. The detailed explanations as supplied by the P.N.E. are attached as 
Appendix I to this report. 




Notes 

Administration building renovations 

$230,000 

(1) 

Forum renovations 

72,012 

(2) 

B.C. Pavilion 

21 ,600 


New gates and entrances 

60,000 


Gayway ticket office 

5,000 


Fire hydrant 

'»,500 


Electrical 

12,000 

(3) 

Leasehold Improvements from 197 1 

27,900 

Total 

$'»33,012 


Additional expenditures on equipment 

99,350 


Grand total capital expenditures 

$532,362 



(Cont ' d. ) 
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,AUSE NO. 6 (continued) 


Notes 


(1) $100,000 of the $230,000 was approved by Council Feb. 1/72 

(2) $ 72,000 of the $72,012 " " " " Feb. 1/72 

(3) Approved by Council last year but not expended. 

The P.N.E. advises that the funds required for the Capital Improvements 
budget will be provided for out of the operations of the P.N.E. 

The above 1972 capital budget Is submitted to Council for CONSIDERATION, 
with the exception of the noted Items which have prior Council approval." 

Your noar^ subTits the 1972 operating budget of the P.N.E. for 
INFORMATION and the 1972 capital budget of the P.N.E. for CONSIDERATION. 


FOR COUNCIL ACTION SEE PA6E(S) 
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BOARD OF ADMINISTRATION 

PRO PERTY ■ HATTERS 


MARCH 17. 1972 

CONSIDERATION AND RECOMMENDATION 


1. Sale of City-Owned Lots 3, ^4- & W.2/3rds 
of 5, Block 39, D.L. 200A, Situated S/S 
6th Avenue, between Scotia and- BruTHs-wick 
Streets - Zoned RM-3 

The Supervisor of Property and Insurance reports as follows 

"The attached letter addressed to His Worship the Mayor and 
members of the Council has been received from the Mount 
Pleasant Branch, No. 177 Royal Canadian Legion. They wish to 
purchase City launds for development of a Senior Citizens ' 
low-cost housing project. Their offer is submitted in the 
amount of $28,000.00 which represents the 1971 assessed value 
for general purp)oses of the lots in their present subdivided 
form, less an amount equal to the additional cost of construction, 
as a result of the site being an old filled ravine and the 
necessity of bridging bxi abandoned sewer. 

Their letter further requests City Council to authorize its 
officials to negotiate for assistance in accordance with 
Council's action of October 5th, 1971, regarding the 5-year 
"million dollar" plan for senior citizens' housing. 

Respecting this request. Council, on February 23rd, 1972, refer- 
red to Standing Committee on Planning and Development a report 
from the Director of Planning which dealt with the "one million 
dollar revolving fund for financing and provision of sites and 
construction of low rental and senior citizens' housing included 
in the 1971-75, 5-year plan." 

The site has been recommended for sale to the Mount Pleasaait 
Branch No. 177, Royal Canadian Legion for senior citizens' 
development in accordaunce with the Elderly Citizens ' Housing 
Act by the Planning Department, subject to:- 

(1) the consolidation of the City lands into one 
parcel . 

(2) the existence of am abandoned 15" diameter 
sewer (storm) presently crossing Lots 3 and 4. 

(3) a sewer and drainage easement over the West 5 
feet of Lot 3. 

(4) that the purchasers first satisfy themselves 
regarding soil conditions in view of the past 
filling operation. 

The total site size is 132' x 122' creating 16,104 square feet. 
It is estimated that the site may provide approximately 30-35 
senior citizens' units. 

Council's policy, December 5th, 1967, respecting the sale of 
City-owned lands for non-profit senior citizens' development 
is :- 


(Continued) 
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Clause No. 1 (Continued) 

"City leoids be made available at a price of the assessed 
value based on subdivided lots as determined for general 
purposes, set out under Section 342 (l) of the Vancouver 
Charter. The purchaser is to have the right to apply 
for a graint in lieu of taxes upon commencement of con- 
struction . " 

This policy, when applied against the site, creates the 
following situation :- 

(1) 1971 assessed value for general purposes 
on an individual lot basis (assessed on 

the basis of a single family use): $28,000.00 

(2) However, a condition of the sale requires 
consolidation of this site, and the in- 
dicated 1971 assessed value for general 
purposes on a consolidated basis is 
estimated to be (assessed on the basis 

of apartment use): $51,480.00 
These variances in assessed value have the following effect :- 

(1) estimated land cost per unit based on 

individual lot assessment: $ 850.00 

per. unit . 

(2) estimated land cost per unit based on 

consolidated site assessment: $ 1,500.00 

per unit. 

Central Mortgage and Housing Corporation have recently advised 
that the current average land cost for senior citizens' develop- 
ments run at approximately $1,100.00 based on an average unit 
size . 

As can be seen from the foregoing, current Council policy, as 
interpreted, would require the land to be sold for $51,480.00, 
less consideration for additional costs of construction due to 
special soil conditions, and only Council CBSi alter the 
interpretation of this policy. 

The market value of the site is estimated at $80,000.00 and a sale 
at $51,480.00 would represent a City capital subsidy of $28,520.00 
to which must be added the City's annual subsidy equal to taxes so 
long as the project exists. 

CONSIDERATION : 

The sale of City-owned lands. Lots 3, 4 and the West 2/3rds of 5, 
Block 39, D.L. 200A to the Mount Pleasant Branch No. 177, Royal 
Canadian Legion, for development of a senior citizens' low-cost 
housing project. 

RECC»1MENDATION : 

(l) In the event that Council gives the Legion's request 

favourable consideration, it is RECOMMENDED that the land 
be sold to them at a price to be negotiated, based on 
Council's direction, taking into account the additional 
cost of construction due, to the peculiarities of the site, 
subject to the lands being developed in accordance with 
the Elderly Citizens' Housing Act. The results of such 
negotiations are to be reported back to City Council. 

(Continued) 
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Clause No. 1 (Continued) 


(2) If the Mount Pleasant Branch of the Legion wishes help to 
finance the project then the City's usual terms of 1/4 
down with the balance payable in 3 equal instalments, 
semi-annually at 9% for the land might meet the needs of the 
Legion. City Council is requested to give authority to its 
officials to discuss the matter of financing referred to by 
the Legion and report back." 

Your Board submits the foregoing report of the Supervisor of 
Property and Insurance for CONSIDERATION and RECOMMENDATION. 


2. Georgia Viaduct Replacement 

274-278 Union Street and 809 Gore 
Avenue and Direct Sale of Gity^owned 
Lot 11^, Block 20, D.L. 196 

The Supervisor of Property and Insurance reports as follows: 

"Reference is made to Council Resolution of October 19th, 
1971 J dealing with Item 6, Board of Administration, Property 
Matters, dated October I5th, 1971 > wherein expropriation of, 
Lots 30 and 31 , Block 21, D.L. 196 was authorized. 

This property is located at the South West Corner of Union 
and Gore Streets and under the original viaduct alignment 
would have been required for the westbound ramp, but is now 
to form part of the landscaping and beautif ications . 

During earlier negotiations, there had been discussions 
wherein the owner had indicated he desired to relocate his 
laundry business in the immediate vicinity. The City owns 
two single lots on the North side of the 200 Block Union 
Street and it was suggested that if he were able to acquire a 
property adjoining one of the City lots, the City would give 
consideration to selling their lot for consolidation into a 
50' site. In February, 1970, City negotiators had offered the 
owner the sum of $55,000.00, representing land and building 
value for Lots 30 and 31, plus an allowance for actual moving 
cost, etc. and had suggested a value of $9,000.00 for the City- 
owned 25' Lot 14 on a comparative basis. 

Negotiations with the owner's solicitor have been continued in 
an effort to reach a settlement. To date no agreement has been 
reached as to compensation but the owner has been actively 
proceeding with plans for relocation. He advised that agree- 
ment was reached on the purchase of Lot 15, Block 20, D.L. 196, 
being 231 Union Street but that they required an advance pay- 
ment of $15,500.00. As the owner of the laundry did not have 
the required funds and in order to assist him in his relocation 
arreuigements were made to advance this sum after receiving 
and registering a Deed in favour of the City for Lots 30 and 
31, Block 21, D.L. 196. The intention is to demolish the 
existing tenement, acquire the adjoining lot from the City 
and consolidate the two lots into one parcel for construction 
of his new premises. 


(Continued) 
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Clause No. 2 (Continued) 


The City ovms Lot 14, Block 20, D.L. 196, which is vacaint 
and has been withheld from sale. The Director of Plainning 
has recommended that Lot 14 be released for sale to the 
adjoining owner for consolidation to form one site for 
construction of the intended laundry development. 

It has been proposed, without prejudice, to either party 
that : 

(1) City Council give consideration to selling Lot 14, 
Block 20, D.L. 196 to the owner of adjoining Lot 15 
without prior advertising. The price of Lot 14 to 
be $9,000.00 if a settlement is reached for the 
purchase of his Lots 30 and 31 on the basis of 
$55,000.00 for land and buildings. 

If a settlement is negotiated in excess of $55,000.00, 
the City will increase the price on Lot 14 proportion- 
ately. If a settlement cannot be reached and 
aribtration proceedings become necessary to determine 
compensation, the City reserves the right to arbitrate 
the sale price of Lot 14 coincidentally with the 
arbitration on Lots 30 and 31. 

(2) The date of adjustment for taxes, etc. would be the 
date the City takes over physical possession of the 
expropriated property. 

(3) The above arrangements would call for the early 
construction of the new laundry building and the 
vacating of the present premises. 

The Supervisor of Property and Insurance and the City Solicitor 
have jointly reviewed the above and believe it is in the City's 
interest to give this assistance to the owner to help him 
relocate so that vacsLnt possession of his property may be 
obtained as quickly as possible and the laindscaping of the 
Viaduct may be completed. 

CONSIDERATION; 

The matter of the direct sale of Lot 14, Block 20, D.L. 196 
to the owner of the adjoining Lot 15 is placed before Council 
for its consideration. In the event that it is given favour- 
able consideration it is, 

RECOMMENDED ; 

That Lot 14, Block 20, D.L. 196 be conveyed to Harry Yuen on 
the terms and conditions as set out in 1 to 3 above." 

(Attached for the information of Council is a letter- from 
the Board of Parka flc Public Recreation relating to this 
same matter) 

Your Board submits the foregoing report of the Supervisor of Property 
and Insurance to Council for their CONSIDERATION and RECOMMENDATION. 
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INPORHATION 


3 • Demolitions 


The Supervisor of Property and Insurance reports as follows :- 

"I have received and opened quotations from various contractors 
for demolition of the structures listed below and have awarded 
the contracts to the low bidders as noted :- 


Property 

1633 Napier St. 
Lot D, Block 28 
D.L. 264A 


Project 

Britannia 
Community 
Services 
Centre 


Successful 
Bidder 

Litchfield 
Bulldozing 
Limited 


City to 
Pay 


Code No. 


$ 795.00 531/1214 


2360 S.E. Marine 
Drive, Block 2, 
D.L. 258 & 329 


Replotting 
Authority 
to demolish 
b/a P.m. 
Feb. 11/72 
r/C Feb. 15/7 2 


S. Kelly 


$1,750.00 4902/30 


The above contracts have been confirmed by the Board of Administration 
and are reported to Council for INFORMATION." 

Your Board submits the foregoing report to Council for INFORMATION. 


FOR COUNCIL ACTION SEE PAGE{S) 
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STANDING COMMITTEE OF COUNCIL 
ON PLANNING & DEVELOPMENT 


March 9, 1972 


A meeting of the Standing Committee of Council on Planning and 
Development was held on Thursday, March 9, 1972, at 2:15 p.m., in 
#3 Committee Room, East Wing, City Hall. 

PRESENT ; Alderman Bird (Chairman) 

Aldermen Adams, Broome, Calder, Hardwick, 
Linnell, Phillips, Rankin, and 
Sweeney . 

ABSENT: His Worship the Mayor 

Alderman Wilson (Civic Business) 


1. The Minutes of the meeting of February 10, 1972, were adopted. 

The following recommendation of the Committee is submitted to 
Council. 

RECOMMENDATION 

2 . Britannia Community Services Centre 

In August, 1971, Britannia Design submitted to your Committee 
a preliminary report on work done by that group to that date. 

At this meeting, Britannia Design submitted, in completion of 
their work, their report #2 (Summary) . 

The consultants with the assistance of slides and charts 
advised of the detail of the recommendations made by the group 
and by oral report advised how they had collected the data and 
information on which they based their recommendations. 

Mr. John Minichiello, representing the Britannia Advisory 
Committee, spoke to the Committee members present in support of 
the recommendations contained in the consultants' report. 

The Assistant Director - Civic Development pointed out to 
the Committee that the following should be given seriously con- 
sideration in furthering the project: the need for one architect 
for all of the design, the use of managment contract which could 
cut five (5) months off the completion date, funds available do 
not allow for the inclusion of the ice-rink. The Assistant Director - 
Civic Development suggested the acquisition of the land for the rink 
at this time with the development of the rink at a later date when 
funds are available. 

Your Committee discussed the matter at some length and 

RECOMMENDS that the report of the Board of Administration dated 
March 3, 19 72, entitled 'Britannia Community Services Centre' be 
adopted after amendment to remove all references to the development 
of the ice-rink in the Britannia Community Services Centre/ and that 

the report be referred to the School and Park Boards for their 
approval . 

FURTHER RECOMMENDS that the Board of Administration report back to 
Council on the matter of source of funds for the purchase of land 
for the development of the ice-rink at a later stage. 


The meeting adjourned at approximately 3:00 p.m. 

FOR COUNCIL ACTION SEE PAGE{S)...2^ 
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CITY OF VANCOUVER 


SPECIAL COUNCIL MEETING 


A Special Meeting of the Council of the City of Vancouver 
was held on Thursday, March 23, 1972, in No. 1 Conunittee Room, 
City Hall, at 9:30 a.m. 

PRESENT: His Worship the Mayor 

Aldermen Adams, Bird, Broome, Linnell, 
Phillips, Rankin and Sweeney 

ABSENT: Alderman Calder 

Alderman Hardwick 
Alderman Wilson 

CLERK TO THE COUNCIL R. Henry 

BUSINESS 

Local Improvements on the Initiative 

MOVED by Alderman Broome, 
SECONDED by Alderman Sweeney, 

THAT the Council resolve itself into a Court of Revision 
for the purpose of hearing complaints against the proposed 
assessments or the accuracy of frontage measurements, or any 
other complaint which persons interested may desire to make and 
which is by law cognizable by the Court, His Worship Mayor Campbell 
in the Chair . 

- CARRIED. 

COURT OF REVISION 

Installation of Street Lighting 

on the Initiative — Schedule No. 411 

The Court received from the Assessment Commissioner Schedule 
No. 411, listing thirty-one Local Improvement Projects on the 
Initiative. It was noted that Projects Nos . 9, 14, 27, 30 and 31 
had been defeated. 

There was no one present who wished to speak to the proposed 
projects. 

MOVED by Alderman Broome, 
SECONDED by Alderman Sweeney, 

THAT Schedule No. 411, as submitted by the Assessment Com- 
missioner, be approved. 

- CARRIED. 

MOVED by Alderman Broome, 
SECONDED by Alderman Sweeney, 

That the Court of Revision rise and report. 


- CARRIED. 


Special Council, March 23, 1972 
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COUNCIL 


MOVED by Alderman Bird, 
SECONDED by Alderman Linnell, 

THAT the report of the Court of Revision be received. 

- CARRIED. 

Local Improvements: 
Subsequent Procedure 

The Board of Administration, under date of March 9, 1972, 
submitted the following report of the City Engineer: 


'The City Engineer reports as follows: - 

"Light Standard Projects on the 'Initiative Principle' have been 
advanced under the provisions of the Local Improvement Procedure By-law and 
will cone before a Court of Revision on March 23rd, 1972. 

The projects are listed by the Assessment Ccmmissioner on 
Schedule Number 411, Items 1-22 and 24-31 inclusive. 

The following projects have been defeated: 

Schedule No . Item Location 

411 9 Kamloops Street - 18th Avenue to 19th Avenue 

14 Kitchener Street - Rupert Street to Dead End East 

27 15th Avenue - Nanaimo Street to Copley Street 

30 47th Avenue - Danan Street to Tyne Street 

31 48th Avenue - Blenheim Street to S.W. Marine Drive 

The City's share of the cost of the recoranended projects is 
available in the 1971 Street Lighting Capital Budget. 

I RECa-IMEND, subject to the proceedings of the Court of Revision 
and subsequent approval by Council, that: 

1. All the 'Initiative' projects on Schedule 411, except the defeated 
Items 9, 14, 27, 30, and 31 be undertaken. 

2. The Engineer be authorized to call tenders for the approved projects." 

Your Board RECOMMENDS that the foregoing report of the City 
Engineer be approved. ' 


MOVED by Alderman Bird, 
SECONDED by Alderman Linnell, 

THAT the foregoing report of the Board of Administration, 
dated March 9, 1972, be approved. 

- CARRIED. 


The Special Council adjourned at 9:35 a.m. 


The foregoing are Minutes of the Special Council 
meeting (Court of Revision), dated March 23, 1972, 
adopted on March 28, 1972. 
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CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 


A Regular meeting of the Council of the City of Vancouver 
was held on Tuesday, March 28, 1972, in the Council Chamber, at 
approximately 9:30 a.m. 

PRESENT ; His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 
Hardwick, Linnell, Phillips, 
Rankin, Sweeney and Wilson. 

CLERK TO THE COUNCIL ; D. H. Little. 

PRAYER 

The proceedings in the Council Chamber were opened with 
prayer, offered by the Rev. Dr. George Turpin, Civic 
Chaplain . 

ACKNOWLEDGMENT 

His Worship the Mayor acknowledged the presence in the 
Council Chamber of students from Kitsilano Secondary 
School, under the direction of Mrs. White. 

'IN CAMERA' MEETING 

The Council agreed to an 'In Camera' meeting later this 

day. 

ADOPTION OF MINUTES 

MOVED by Alderman Broome, 
SECONDED by Alderman Bird, 

THAT the Minutes of the Regular Council Meeting (including 
'In Camera'), dated March 21, 1972, be adopted. 

- CARRIED. 

MOVED by Alderman Broome, 
SECONDED by Alderman Bird, 

THAT the Minutes of the Special Council Meeting (Court of 
Revision), dated March 23, 1972, be adopted. 

- CARRIED. 

MOVED by Alderman Broome, 
SECONDED by Alderman Bird, 

THAT the Minutes of the Special Council Meeting (re proposed 
Third Crossing of Burrard Inlet), dated March 15, 1972, be adopted. 

- CARRIED. 

COMMITTEE OF THE WHOLE 

MOVED by Alderman Hardwick, 
SECONDED by Alderman Rankin, 

THAT the Council resolve itself into Committee of the Whole, 
His Worship the Mayor in the Chair. 


- CARRIED. 
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VARYING OF AGENDA 

MOVED by Alderman Broome, 

THAT the agenda be varied to permit the hearing of dele- 
gations at this time. 

- CARRIED. 

DELEGATIONS AND UNFINISHED BUSINESS 

1. Rezoning: N/W Corner of Victoria 
Drive and 2nd Avenue (C. H. Taboury) 

Further consideration was given to the Board of Administration 
report (Building and Planning Matters), dated February 4, 1972, 
respecting application to rezone Lots 7 and 8, Subdivision B, 
Block 144, D.L. 264A, being the north-west corner of Victoria 
Drive and 2nd Avenue, from an RT-2 two-family dwelling district to 
a C-1 commercial district, for the purpose of a service station 
repair shop. The Board of Administration recommended the applica- 
tion be refused, in accordance with the recommendations of the 
Technical Planning Board and the Vancouver City Planning Commission, 
referred to in the Board report. 

Mr. R.R.J. Mueller, Solicitor, appeared on behalf of the 
applicant, and submitted a brief in support of the application. 

MOVED by Alderman Adams , 

THAT Clause 10 of the Board of Administration report 
(Building and Planning Matters), dated February 4, 1972, in which 
refusal of the application is recommended, be adopted. 

- CARRIED. 

2. Sale of Land on Bruce Street to 
Mennonite Senior Citizens' Society 

The Council received a delegation from the Mennonite Senior 
Citizens' Society, with respect to the action of Council on 
January 25, 1972, quoted as follows: 

"THAT this property be made available to the Mennonite 
Senior Citizens' Society at the value of $200,000 
less costs of proven extras for site preparation 
because of soil conditions; the sale to be subject to 
repurchase by the City should this construction not 
commence within twelve months. 

- CARRIED." 

In the brief submitted by the agent for the Society, it is 
stated the Society is prepared to accept a valuation of $800.00 
per unit Gross Land Cost; i.e., $136,000.00, less cost of proven 
extras for site preparation. 

MOVED by Alderman Wilson, 

THAT this whole matter be deferred until the next Regular 
meeting of Council and, in the meantime, the brief from the 
Society be furnished to the Supervisor of Property and Insurance 
for consideration and report. 


- CARRIED. 
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DELEGATIONS AND UNFINISHED BUSINESS (cont'd) 

3. Sale of City-owned Property at 

corner of Cambie and Georgia Streets 

It was advised that the firm Braidwood, Nuttall & MacKenzie, 
Solicitors, have requested a deferment of this matter. The 
Council agreed accordingly, and left the matter in the hands of 
the City Clerk. 


DELEGATIONS 

Renovations of Pioneer Place, and 
Beautif ication of Portion of Hastings 
Street, Cambie to Carrall Streets, 
Areaways and Mid-block Crossings 

Mr. D. Lesser, a representative of the Improvement of Down- 
town East Area Society (IDEAS) appeared on behalf of merchants 
and property owners in the area of Hastings Street affected 
by the proposed beautif ication project (Cambie to Carrall Streets), 
and advised that their approval of this beautif ication project is 
subject to the Council proceeding with improvement of Pioneer 
Place, and that they are in favor of the Planning Department's 
project for Pioneer Place provided steps for seating are eliminated. 

The matter was deferred, pending consideration of Board of 
Administration reports to be submitted later this day. 

(See pages 21-28) 

COMMUNICATIONS OR PETITIONS 

1 . Delegations 

It was agreed that the communication from the City Clerk, 
respecting Delegations, be deferred to later in the proceedings 
when a Motion on the subject is under consideration. 

2 . Canada Week 

MOVED by Alderman Wilson, 

THAT, pursuant to the request received from the Canada Week 
Committee, the Council proclaim June 26 to July 2, 1972, "Canada 
Week . " 

- CARRIED. 

3 . Works Incentive Programmes 

The Council of the City of St. Catharines submitted the 
following resolution, requesting endorsement: 

"Whereas the Government of Canada instituted works 
incentive programmes for the period November 1st 
1971 to May 31st 1972; 

And Whereas such programmes were made available to 
municipalities throughout the country to create jobs 
during a period of high unemployment; 
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COMMUNICATIONS OR PETITIONS (cont'd) 


Works Incentive Programmes 
(continued) 

And Whereas such programmes recpaire careful preparation 
with clear terms of reference and sufficient time for 
municipalities to prepare constructive and effective 
projects ; 

And Whereas benefit would be derived from a municipal 
input of information to assist in the development of 
such programmes; 

Now Therefore Be It Resolved that the Government be 
petitioned to seek the advice of municipal representa- 
tives in the planning of any future works incentive 
programmes, to ensure that any funds made available for 
community improvement projects will be used in the most 
efficient and effective way possible." 

MOVED by Alderman Bird, 

THAT the foregoing resolution be endorsed, 

FURTHER, that the Prime Minister of Canada, and the Minister 
of Manpower and Immigration be advised, accordingly. 

- CARRIED, 

4. Traffic Pattern and Rezoning 
Changes Affecting Local Areas 

A request was received from the Vancouver Area Council of 
the New Democratic Party, asking the opportunity of a delegation 
concerning major decisions on traffic pattern and rezoning changes 
affecting local areas. 

MOVED by Alderman Hardwick, 

THAT the matter be referred to the City Clerk, to request 
more detailed information. 

- CARRIED. 

5. Invitation: Lord 
Mayor of London 

His Worship the Mayor advised of an invitation from the Lord 
Mayor of London, addressed to the Mayor and Mrs. Campbell, to join 
with a number of other Canadian Mayors and their wives in a visit 
with the Lord Mayor and his wife, in London, during the week 
May 10th to 13th, 1972. 

MOVED by Alderman Adams , 

THAT His Worship the Mayor and Mrs. Campbell be authorized to 
accept this invitation. 

- CARRIED. 

6. Regional Consultation to a United 
Nations Conference on the Human 
Environment 


His Worship the Mayor advised of a communication from the 

(continued) 
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COMMUNICATIONS OR PETITIONS (cont'd) 

Regional Consultation to a United 
Nations Conference on the Human 
Environment (continued) 

Chairman of the Canadian Preparatory Committee, of the United 
Nations Conference on the Human Environment, advising of a 
global conference, to be held next June in Stockholm. 

In this regard, public consultations are being held across 
Canada: one in the Hotel Vancouver on April 5. The matter of 
attendance is submitted for Council consideration. Relevant 
material is on file in the City Clerk's office. 

MOVED by Alderman Adams, 

THAT this information be received. 

- CARRIED. 


BOARD OF ADMINISTRATION AND OTHER REPORTS 

A. Board of Administration, 

GENERAL REPORT, March 24, 1972 

WORKS AND UTILITY MATTERS 

Containerized Refuse Collection 
(Clause 5) 

In respect of this clause, it was noted that the Miscellaneous 
Workers Wholesale and Retail Delivery Drivers and Helpers Union 
wishes to appear before Council, and that the Vancouver Civic 
Employees Union and the Vancouver Tenants Council wish to appear 
if action is proposed to increase the collection rates. 

MOVED by Alderman Wilson, 

THAT this clause be received, and a copy be furnished to 
each of the three organizations referred to, with the advice that 
delegations will be heard by Council from these organizations if 
they so wish. 

- CARRIED. 

Balance of Works and Utility Matters 

MOVED by Alderman Hardwick, 

THAT Clauses 1, 2, 3 and 4 of the Board of Administration 
report (Works and Utility Matters) , dated March 24, 1972, be 
adopted . 

- CARRIED. 

SOCIAL SERVICE AND HEALTH MATTERS 

MOVED by Alderman Bird, 

THAT the report of the Board of Administration (Social Service 
and Health Matters), dated March 24, 1972, be received for 
information . 


- CARRIED. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

BUILDING AND PLANNING MATTERS 

Taylor Manor - Fire Controls 
(Clause 5) 

MOVED by Alderman Bird, 

THAT, pursuant to request from the Board of Administration, 
this clause be deferred, for consideration at the next Regular 
Council meeting. 

- CARRIED. 

Balance of Building and Planning Matters 

MOVED by Alderman Adams, 

THAT Clauses 1, 2, 3 and 4 of the Board of Administration 
report (Building and Planning Matters), dated March 24, 1972, be 
adopted . 

- CARRIED. 

FINANCE MATTERS 

Winter Employment Program - 
Canadian Federation of 
Mayors and Municipalities 
(Clause 1) 

MOVED by Alderman Bird, 

THAT the resolution proposed by the City Engineer for sub- 
mission to the Canadian Federation of Mayors and Municipalities 
be approved, and submitted accordingly. 

- CARRIED. 

The Canadian Red Cross Society - Grant Equal 
to Rental of Queen Elizabeth Theatre Rehearsal 
Room (Clause 2) 

MOVED by Alderman Bird, 

THAT, pursuant to a request from the Canadian Red Cross 
Society, a grant of $70.00, being equal to the rental of the 
Rehearsal Room of the Queen Elizabeth Theatre, be approved, to 
permit the room to be used as a Blood Donor Clinic by the Society, 
proposed for April 12, 1972. 

- CARRIED BY THE 
REQUIRED MAJORITY. 

B. Personnel Matters, 

Supplementary Report, 
March 24, 1972 

MOVED by Alderman Linnell, 

That the report of the Board of Administration (Personnel 
Matters, Supplementary Report), dated March 24, 1972, be adopted. 


- CARRIED. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 

C. Property Matters, 
March 24. 1972 

Method of Disposal of Single-Family 
Residential Lots Situated in Area B 
of Champlain Heights, Zoned: RS-1 
(Clause 1) 

After considering the details contained in this clause, it 

was 

MOVED by Alderman Bird, 

THAT these single- family lots, in Area B of Champlain 
Heights, be sold on the following basis: 

for a period of 30 days on a fixed- price 
basis, to individuals, with the sale being 
restricted to one lot per individual, on the 
understanding, however, that thereafter lots 
will be sold on the basis of sealed tender, 
with the highest offer above the upset price 
being accepted. 

- CARRIED. 

D. Reconstruct Existing Gasoline 
(Texaco) Service Station, 

205 South-east Marine Drive 

The Board of Administration, under date of March 20, 1972, 
submitted the following report in connection with the reconstruc- 
tion of existing Gasoline (Texaco) Service Station, 205 South- 
east Marine Drive: 


'The Director of Planning and Civic Development reports as follows: 

"Texaco r.Tncda, Ltd. have filod Development Permit Application No. 58370 to 
demolisfi tho exist Inq gasoline service station; increase the site area 
and construct a new gasoline service station. 

The site is located at the north east corner of Main Street and South 
East Marine Drive. The existing site is zoned C-1 Commercial. The 
two adjacent easterly lots (lots 45 and 46) are at present zoned as an 
RS-1 One Family D.'/elling District. 

City Council on February 10, 1972, approved the rezoning of Lots 45 and 
46 to C-1 Corntnercial District for enlarging the service station site 
subject to the following conditions, 

'1. Lot 6 and Lots 45 and 46 to first consolidated into one parcel and 
so registered in the Land Registry Office subject to satisfactory 
arrancjoments being made through the City Engineer regarding easement 
on the easterly boundary of Lot 6 and 

2. The dc!tailed scheme of development being first approved by Council 

after reports thereon from tho Technical Planning l^oard and the Vancouver 
City Planning Commission with special attention being given to the 
trealmont and landscaping on the site particularly tlie area adjacent 
to the single family homes having a suitably designed building in 
keeping with the general area.' 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Reconstruct Existing Gasoline 

(Texaco) Service Station, 
205 South-east Marine Drive 

(continued) 

In considering the detailed scheme of development the Technical Planning 
Board and the Vancouver City Planning Commission reconmend that Development 
Permit Application No. 58370 be APPROVED in accordance with the submitted 
application such plans and information forming part thereof, thereby 
permitting the demolition of the existing gasoline service station 
building; adding to the site area and the construction of a new gasoline 
service station subject to the following conditions: 

1. Prior to the issuance of the Development Permit, 

(a) Satisfactory arrangements are to be first made with the City 
Engineer regarding the utility easement along the easterly 
boundary of Lot 6 which may include relocation of the pump island 
and apron or relocation of the easement. 

(b) Revised drawings are to be first submitted to the satisfaction 
of the Director of Planning clearly indicating 

(1) ClarH ication of the site dimensions. 

(ii) Details of the canopies including a minimum 5* setback 
from the property lines. 

(iii) Deletions of the signs on thechimney and details of all 
siyns to be provided inoeting the requirements of Section 
IIUO) of the Zoning and Development By-law. 

(iv) Location of any outdoor merchandise displays on the 
site with such being in accordance with the regulations 
of Section 11(10) of the Zoning and Development By-law. 


(c) All landscaping and treatment of the open portions of the site 
is to be first approved to the satisfaction of the Director 
of Planning with particular attention to the easterly boundary 
of the site. 

2. All surfacing and screening of the open portions of the site is to 

be completed in accordance with the approved drawings and the relevant 
requirements of SEction 12 of the Zoning and Development By-law 
within sixty (60) days from the date of any use or occupancy of the 
proposed development and thereafter to be permanently maintained at 
all times. 

3. All landscaping is to be provided in accordance with the approved 
drawings within six (6) months from the date of any use of the 
proposed development and thereafter to be permanently maintained in 
good condition at all times. 

4. The development including the use of all open portions of the site 
is to be carried out and maintained at all times in accordance 

with the approved drawings and Section 11(10) of the Zoning and Develop- 
ment By-law. 

Officials of Texaco Canada Ltd. advise that pending approval of this 
development permit application aquisition of lots 45 and 46 have not yet 
been finally completed; in consequence the proposed site has stiji to ^„„.-_ 
be consolidated into one parcel, in accordance with the conditions of the rezoning, 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Reconstruct Existing Gasoline 
(Texaco) Service Station, 
205 South-east Marine Drive 
(continued) 


Upon completion of consolidation of the site, (lot 6 with Lots 45 and 
46) the required amending By-law to rezone the site to a C-1 Commercial 
District will them be submitted to City Council." 


Your Board recommends that Development Permit Application No. 58370 be 
approved in accordance with the recommendations of the Technical Planning Board 
and the Vancouver City Planning Commission.' 


MOVED by Alderman Adams , 

THAT the recommendation of the Board of Administration, con- 
tained in the foregoing report, be approved. 

- CARRIED. 


E . 1972 Undergrounding Program 

The Board of Administration, under date of March 24 1972, 
submitted the following report in connection with 1972 Under- 
grounding Program: 


' The city Engineer reports as follows: 

"Follov'/ing tJie announcement of the Provincial Government 's 'Power and 
Telephone Lino Beautif ication Fiind Act', City Coioncil on 22 February, 1972, 
approved the report of tho Board of Administration which recommended that His^ 
Worship tlie Mayor be authorized tr-» write to tlie Ministers of Fincince and Municipal 
Affairs informing tham of tha City's intention to proceed witii a program of under- 
grour.ding costing between $3 million and $6 million. The reply stated that 'a 
definite reservation of funds will be made subject to the following: 

1. Tliat a definite commitment be given by the City. 

2. Tliat a definite amount for the total project be given. 

3. That you will give the date of commencement for the construction , 
of the undergrounding of utility wiring. 

4. That you give a commitment that the project will be completed 
in the calendar year 1972. 

5. That you .send to us copies of agreements or letters you have witli 
the utility companie.',; . ' 

A. EFFECT OF COMPLETION D l ^ADLINE 

The completion date which was stipulated for the first time in the 
reply restricts severely any participation in the program. Some factors 
affecting the time required to process the projects are: 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 

1972 Undergrounding Program 
(continued) 

1 . Design, Estimating and Construction Phases 

While both major utility companies have shown interest in the program, 
tliey have indicated that their companies have already ccanmitted their 
experienced technical personnel to a large general construction program 
for 1972 which includes some undergrovmding. 

Many factors such as rate of load growth and expansion of systems must be 
resolved by the Utility Companies before a design can be made. Because 
of the shortage of time and trained engineering staff, only relatively 
uncomplicated projects or projects on which undergrounding has previously 
been studied can be entertained. The availability of qualified contractors 
will also affect the size of the program that can be completed in the time 
available. 

2 . Obtaining Approval of Project from Provincial Government 

Formal approval of each of the projects is required. To obtain the approval, 
agreements or letters of understcinding are required with the utility com- 
panies. There will undoubtedly be r.ome delay while the advisor to be 
appointed by the Minictnr of Finance, 

reviews tlie application and tlie project gets formal 

approval. 

Prul jminaTry estimator, bar.ed on discuspioim w.i th tJie utili ty companies show 
that only a token proyrain costincf a total of $90,000 could be achieved 
d'.uring r)72. 


Ki ::THOD.S OF l''Jj.J'^}NCING 

llie City's shaic ol; a program of. undergrounding utility wires may 
be fincaiced either under the local Improvement Procedure or be paid for out 
of tlic; Supplcmorit ajy Capital Budget. Au3Jining tliat the completion date can 
be extended. Council will need to decide which method will be followed. 


The following factors have a bearing on the decision: 

(a) Powers to Force Owners to Allow Their 
Connections to be Installed Underground 

Neitlior the City nor the utility companies have the power to enter 

on private property to install the wiring underground for the connections 

between tlic street and the houne. Should an owner refuse access to 

his proj-crty, the service connection could not be undergrounded and 

it would bo nrcet^sary to inutall a pole on tlie street allowance and 

retain (he a«<ria1 sovvico cHDnnortion. This practice would detract 

from t-lu- j.>rocjriini. 

(b) Time Required for Local Improvement Procedures 

The time required to get petitions signed, to prepare reports and 
notices to property owners and to allow the required response time 
amounts to an average of tJiree to five months. If the projects are 
advanced on the Initiative Procedure, the procedures will take at 
least tliree monthn and at the end of that time the projects may be 
defeated. In addition to these terms the Utility Companies will need 
approximately one to tJiree months to prepare their estimates. 

The City does not have the power to proceed with 'undergrounding' 
under tlie 'Special Grounds' provisions of tlie Vancouver Charter. 
This power is restricted to those projects such as paving and street 
lighting which affect pul)lic safety and whicli Council must declare 
'are necessary in the Public Interest'. 


(continued) 
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BOARD OF Aia^INI STRATI ON AND OTHER REPORTS (continued) 

1972 Undergrounding Program 
(continued) 


'3 


(c) Time Required to Proceed NOT Using 
the Local Improvement Procedures 

On this basis a program can be selected immediately from the priority 
list and the Utility Companies proceed without further delay to complete 
their designs, estimates, contract documents and construction time 
schedules for submission to the Provincial Government. If approval 
is received by June 1 a program of undergrounding on 


(i) Beach and Morton Avenues - Denman 
Street to Stanley Park 

(ii) Pender Street - Main to Hamilton Streets 


Estimate 
$ 50,000 

40,000 


can be completed in 1972. If the Provincial Government extends the 
time to complete projects start€>d in 1972, a program costing a total 
of $2.2 Million can be commenced: 


1. 1st. Avenue - Nanaimo St. to Boundary Rd. 

2. 3 6th Avenue - Camosun to Blanca Streets 
(University Endowlment Lands are also 
involved) 

3. Kiipext Park 

4. St£uilcy Park 

5. F.n3t Gastown Streets 

6. Beach Avenue W*>st of Burrard 


$ 260,000 
230,000 

280,000 
340,000 
360,000 
- 5,000 


7. Hastings Street - Burrard to Bute Streets 

8. Residential area in North West Point Grey 


75,000 
650,000 
$2,200,000 


To proceed on this basis a firm priority list v/ould have to be 
established by Council. However, provision could be made for owners 
on low priority streets to petition for undergrounding as a Local 
Improvement . 

To assist Council in deciding whetlier to install under- 
grounding as a local improvement or not, the following table ot 
advantages and disadvantages is presented: 

ADVANTAGES 


No Local Improvement 

Less time required to authorize 
projects 


Projects could be selected to 
provide most improvement 
affecting the most people 
for the least cost 


A finn program could be planned 


Local Improvement 

More equitable, as the owners 
whose property is being benefited 
are paying at least peirt of the 
cost 

The owners can decide the 
priority by either petitioning 
for a project or objecting to 
a project advanced on the 
Initiative Principle 

A property owner's share 
supplements our funds without 
raising the tax rate 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 

1972 Undergrounding Program 
(continued) 


DISADVANTAGES 


Streets of special interest to 
the City at large, such as East 1st 
Avenue or Beach Avenue could be 
turned down by owners 

Wide variations in costs and 
benefits will mcike the setting 
of equitable rates difficult 


C. COST OF UNnERGROlTNDING 


The cost of individual projects will vary widely from less tJian $10.00 to 
more than $100 per foot of street, of which, under the Act, the City's share 
would be one third. For comparison, the following tabulation shows the approxi- 
mate cost of otJier streot improvements. 

Irn^jrov cii iGnt Annual Cost/Foot of Property 
a) Pa ving 

Bui-.iness properties $2.62 for 15 years 

Multiple Dwelling paperties $2.20 for 15 years 

KG;vivlontial properties $0.90 for 15 years 


Improyement 

S treet li ghting 
(Major street) 


Business properties 
Residential properties 

Undergrounding 
(Estimated) 


Annual Cost/Foot of Property 


$0.45 for 10 years 
$0.25 for 10 years 

Range from 30<: to 
$3.00 for 15 years 
if owners pay all 
of the City one- third 
share of the project 


D. RECOMMENDATION 

In view of the problemi^created by the Government requirment that the 
work be completed in 1972 and (b) the need to know tlie method of financing to 
be used by the City before a program can be developed and approval of the 
Provincial Government obtained. 


I RECOMMEND tliat: 


1. His Worship the Mayor be authorized to write requesting that the 

completion qualification under the 'Power and Telephone Line Beauti- 
fication Act' be amended to read 

Uiat you give a commitment that construction will 
commence before December 31st, 1972; 
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BOARD OF ADMINISTRATION 7\ND OTHER REPORTS (continued) 

1972 Undergrounding Program 
(continued) ^ 

2. Council sdect either (a) or (b) of the following procedures for under- 
grounding projects to be done under the Act: 

(a) Projects be advanced as local improvements and a portion of the 
City's one-third share of the costs will be specially assessed 
against the asriesseible abutting property, the amovmt to be 
determined by Council, The City's share of the local improve- 
ment to be paid out of the Supplementary Capital Fund. 

(b) Projects will not be advcinced as local improvements and all of the 
one-tJiird City's share of the costs will be paid out of Supplementary 
Capital Fund, The program to be based on a priority list first 
approved by Council. However, consideration will be given to owners 
not wishing to wait until the work would proceed in accordance with 
the approved priority list and who petition for the work under the 
local improvement procedure . " 

Your Board RECOMMENDS the adoption of the City Engineer's recommendation. ' 


MOVED by Alderman Phillips, 

THAT the City Engineer's recommendation 1. and procedure 2 (a), 
set out above, be approved. 

- CARRIED. 


The Council recessed at approximately 10:45 a.m., and 
following an 'In Camera' meeting in the Mayor's office, reconvened 
in open session in the Council Chamber at approximately 11:40 a.m., 
with the same personnel present, except for His Worship the Mayor, 
who was attending to other civic business. 


F. Report of Vehicles for 

Hire Board, March 24, 1972: 
Tax i Fares - Increases 


Alderman Rankin, chairman of the Vehicles for Hire Board, 
submitted the following report in respect of Taxi Fare Increases, 
under date of March 24, 1972 i 


"At the March 8th meeting of your Vehicles for Hire Boards the 
President of the Vancouver Taxi Cab Owners' Association appeared 
before the Board in connection with the recent increase in fares 
granted to taxi cabs and pointed out that at the time of the increase 
in the point to point on meter section of the schedule of fees there 
had been no alteration made to the section dealing with time or 
mileage. 

The Board referred to Section 23 of the Vehicles for Hire By-law 
(By-law No. 4299 as amended) and noted that the sub-section dealing 
with taxi tariff cabs had only been altered by Council recently by 
reducing mileage in the point to point section on meter from one- 
quarter mile to one- fifth mile. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 

Report of Vehicles for 
Hire Board, March 24, 1972 
(continued) 

The Board discussed the matter and 

RECOMMENDS that By-law No. 4299 being the Vehicles for Hire By-law 
be amended by inserting ".50" for ".40" where it appears in the time 
or mileage sub-section of the Tariff : Taxi Cabs sub-section of 
Section 23 of the said by-law. 

A draft amending by-law has been prepared by the City Solicitor 
and has been circulated to Members of Council for this meeting. 
If Council adopts the recommendations of its Vehicles for Hire Board, 
then the by-law can be passed the same day. " 


MOVED by Alderman Rankin, 

THAT the recommendations in the foregoing report be approved. 

- CARRIED. 

G. Bill 30 (1972) - 

Family Relations Act 

Alderman Rankin, aldermanic representative on the Special 
Committee, reported as follows in respect of Bill 30 (1972) - 
Family Relations Act, under date of March 21, 1972: 

"As per Instructions from Council, I had Mrs. Scott arrange a meeting 
with the Committee of the Legislature concerning the Family Relations 
Act, went over to Victoria on Monday morning at 9.15 and appeared 
before the Committee. The Committees in Victoria obviously operate 
on a very special level; of the ten members, four were present and 
later a fifth one, Evan Wolfe, joined them, so we had half a Committee. 
We were received cordially and placed before the Committee our position 
on the Family Relations Act. Present were myself for the City of 
Vancouver, Mr. A. Stewart McMorran, City Prosecutor, and Mr. Frank 
Maczko, Director of the Legal Aid Society. 

I pointed out to the Committee that the cost of implementing the 
Family Relations Act would be considerable so far as the City of 
Vancouver was concerned, and left both Mr. McMorran 's letter and the 
material which was given to us by the Board of Administration. We 
indicated to the Committee that we thought the Family Relations Act, 
as an Act, was a good piece of legislation; it brought together all 
the various Acts and consolidated them together, but that an Act must 
have some back-up before it becomes relevant to the people it is 
supposed to assist. I pointed out that custody and access cases are 
bitterly contested actions. It would mean an extra court and staff 
which could easily cost in the neighbourhood of $50,000 - I think this 
is a minimum figure based on information I have received from the City 
Prosecutor. 

Mr. McMorran pointed out, of course, that the Prosecutors were in the 
invidious position of having to serve two masters - one the State, 
from whom they receive their instructions, and the other, the client, 
be it a mother or, possibly, a father of infant children - and it was 
not desirable that Prosecutors, as such, appear on this kind of applica- 
tion as they are inherently of a civil nature between two parties 
rather than the State and an individual, as a criminal prosecution 
normally is. 

We pointed out further that there is a growing feeling among the legal 
profession and, for that matter, among Social Workers and Judges, that 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 

Bill 30 (1972) - 
Family Relations Act 
(continued) 

the present form for deciding custody cases and Family CJourt matters 
generally must be changed and modified. Strictly speaking, this 
was outside our terms of reference but we felt it was generally 
related to the subject matter. 

I feel that the benefit of the meeting with the Committee was limited, 
except that it has exposed some members of the Legislature to the 
problems concerning the City of Vancouver in this area. We will have 
to make formal written submissions at a later date when we see the 
impact of this legislation at the Family Court." 


MOVED by Alderman Phillips, 

THAT the foregoing report be received for information. 

- CARRIED. 

H. Report of Standing Committee on 
Finance, March 17, 1972 


The Council considered the report of the Standing Committee 
on Finance, dated March 17, 1972, and took action as follows: 

PART I; Clause (A) 

MOVED by Aid. Adams, 

THAT grants in Part I, Clause (A) as recommended in 

the Finance Committee's report, in respect of appropriations Nos. 

194 up to and including No. 953 (Vancouver Sea Festival) and the 
Federation of Russian Canadians, with the exception of appropriation 
No. 310 (Kiwanis Music Festival) and the Killarney Senior Concert 
Band, be approved; subject to the conditions set out in the report. 

i 

- CARRIED BY THE 
REQUIRED MAJORITY 

MOVED by Aid. Bird, 

THAT in connection with appropriation No. 310 (Kiwanis Music 
Festival) , approval be given to one-half of the rental of the 
Queen Elizabeth Theatre for the purpose for not more than one 
day's use. 

- CARRIED BY THE 
REQUIRED MAJORITY 

It was agreed that consideration of the grant request by the 
Killarney Senior Concert Band be deferred for consideration later 
in the proceedings. (See page 17) 


PART I; Clause (B ) 

MOVED by Aid. Adams, 

THAT the recommendation of the Finance Committee respecting 
Clause (B) of Part I be approved: i.e. no action be taken on these 
grant requests. 

- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Report of Standing Committee 

on jFinance, March 17, 1972 (cont'd) 

PART II 

MOVED by Aid. Adams, 

THAT Part II of the report of the Standing Committee on 
Finance, dated March 17, 1972, be received for information. 

- CARRIED 

I. Report of Standing Committee on 
Finance, March 23, 1972 

The Council considered the report of the Standing Committee 
on Finance dated March 23, 1972, and took action as follows: 

CLAUSE (A) 

MOVED by Aid. Adams, 

THAT grant recommendations set out in Clause (A) , of the Finance 
Committee's report, appropriations Nos . 105 to and including 
No. 682, together with the recommendation set out in the report 
re shareable costs under CAP, be approved; all subject to the con- 
ditions set out, 

- CARRIED BY THE 
REQUIRED MAJORITY 


The Council recessed at approximately 12:00 noon to reconvene 
in open session at 2:00 p.m. 

The Council (in Committee) reconvened in the Council Chamber 
at approximately 2:00 p.m.. His Worship the Mayor in the Chair 
and the following members present: 

PRESENT: His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 
Hardwick, Linnell, Phillips, 
Rankin, Sweeney and Wilson 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Report of Standing Committee 

on Finance, March 23, 1972 (cont'd ) 

CLAUSE (B) : Information Centres 

MOVED by Aid. Phillips, 

THAT the recommended grants set out in Clause B of the 
Committee's report, appropriations Nos. 115, 141, 605, 612, 614, 
616, 620, 628, 630, be approved, including the recommendation 
respecting grants being made on receipt of proof of payment of 
services; all subject to conditions in Board of Administration 
report of March 20, 1972 and/or in the Finance Committee's report. 

- CARRIED BY THE 
REQUIRED MAJORITY 

CLAUSE (C) ; Area Councils and General 

MOVED by Aid. Adams, 

THAT the recommended grants under Clause (C) of the report 
and being appropriations Nos. 136, 151, 177, 180. 191, 155, 1060 
and Gbd's Rescue Mission, be, approved; subject to conditions in 
Board of Administration report dated March 20, 1972. 


- CARRIED BY THE 
REQUIRED MAJORITY 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Report of Standing Committee 
on Finance, March 23, 1972 (cont'd) 

MOVED by Aid. Calder, 

THAT payment of the foregoing grants (i.e. Area Councils and 
General), be subject to invoices being submitted to the Director of 
Finance as required. 

- CARRIED 

CLAUSE (D ) 

MOVED by Aid. Adams, 

THAT a grant of $15,000 to the Vancouver Indian Centre Society, 
appropriation No. 196, be approved, subject to Committee recommend- 
ation approved earlier this day re CAP shareable costs and subject 
to conditions in Board of Administration report of March 20, 1972. 

- CARRIED BY THE 
REQUIRED MAJORITY 

(The balance of the grant requests set out in Clause (D) of the 
report, identified by appropriations Nos . 386, 113, 162 and 650, 
were not approved.) 

CLAUSE (E) : Vancouver Art Gallery Grant 

MOVED by Aid. Adams, 

THAT the recommendations contained in Part (E) of the Finance 
Committee's report be approved. 

- CARRIED BY THE 
REQUIRED MAJORITY 

MOVED by Aid. Adams, 

THAT any recommendations in the report, to the effect that 
'no grant' be given, be adopted. 

- CARRIED 


Report of Standing Committee on 
Finance, dated March 17, 1972 (cont'd ) 

PART I; Clause (A) (cont'd) 

Grant: Killarney Senior Concert Band 


MOVED by Aid. Wilson, 

THAT a grant of $1,000 be approved to the Killarney Senior 
Concert Band . 

- LOST 

J. Proposed Carrall Wharf Development 
also Waterfront Roadway 


The Board of Administration, under date of March 23, 1972, 
submitted the following report: 

•The Director of Planning a Civic Development reports as follows :- 

"A letter has been received from Mr. L.H. Killam of the 
Town Group Limited, dated March 6th, which is attached. 
The letter suggests that it may be desirable and practicable 
to develop a Fishermen's Wharf on National Harbours Board 
property adjacent to Maple Tree Square, i.e. at the foot of 
Carrall Street. This letter was referred to the Director of 
Planning for report and this was in preparation when, on 
March 14th, Council moved and seconded. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Proposed Carrall Wharf Development 
also Waterfront Roadway (cont'd) 

'THAT Council ask the National Harbours Board to hold 
off demolition of the two piers at the foot of Carrall 
Street and request a meeting between Mr. W.G. Rathie and 
other appropriate port officials and a special sub -committee 
of Council, to consider the future use of the area before 
these two piers are demolished. 

FURTHER, THAT a special committee of Council be appointed 
accordingly. 

- CARRIED.' 

This resolution therefore removed the urgency for reporting 
immediately . 

Development of the National Harbours Board property in front 
of the downtown area has been under consideration for some time. 
Because of previous difficulties in obtaining specific informa- 
tion from the National Harbours Board, it has not been possible 
to reach a satisfactory conclusion. 

Some limitations on waterfront development appear desirable from 
the viewpoint of the city. As an example, it is desirable that 
while the vitality of the port operation should be maintained, 
no massive extension of filling for port purposes should extend 
much further west than Main Street. It is also desirable 
(if it is possible without prejudicing the port) to develop 
uses adjacent to the downtown area which are compatible both to 
shipping and civic interests. One such objective might be the 
development of a 'Fisherman's Wharf adjacent to Carrall Street. 
Although this is not the only possibility. 

This problem has been discussed in a meotinc with My. {lathic 
It was agreed that a more detailed study of tjoth shipping and 
civic interests was necessary before a final decision could be 
made on development adjacent to the downtown area. It was 
agreed that the department should work closely with National 
Harbours Board officials and any consultants that they may 
appoint. It was also proposed that Terms of Reference for such 
a study might be jointly agreed by the City and National Harbours 
Board. Council may wish to have this information prior to 
meeting with Mr. W.G. Rathie of the National Harbours Board. 

Waterfront Roadway . 

On March 14th, Alderman Phillips referred to announcement 
by Mr. Rathie, a member of the National Harbours Board, 
of a waterfront roadway and requested the Director of 
Planning and Civic Development submit a progress report, 
possibly next week, on the question. 

His Worship the Mayor directed the report be submitted 
as seon as possible. 

The possibility of such a roadway east of Victoria Drive 
had already been discussed with Mr. Rathie, who agreed 
to work with the City Engineer as investigations proceed. 

While it is most desirable to utilize a right of way known 
to exist east of Victoria Drive in order to move port 
traffic without congesting City streets, it is equally 
certain that any extension of this roadway towards the 
downtown area should be studied jointly by the City and 
the National Harbours Board. 


cont 'd . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Proposed Carrall Wharf Development 
also Waterfront Roadway (cont'd) 

Consideration : 

Council may wish to consider the following action: - 

1. Confirm their request to the National Harbours 
Board to take no action on the cbmolition of two 
piers at the foot of Carrall Street or any 
development west of Main Street without consultation 
with Council. 

2. Discuss the possibility with the National Harbours 

Board of a detailed study of development in the ' 
vicinity of the downtown area with the terms of 
reference being jointly agreed by the City and 
National Harbours Board. 

3. Such discussions should include the proposed water- 
front roadway. Delegation request Town Group Limited." ' 

In this regard it was noted the Town Group Limited request 
an opportunity of speaking to Council on the matter, as per the 
company's communication of March 6, 1972, furnished with the 
Board of Administration report. 

MOVED by Aid. Hardwick, 
THAT, 

(a) the Council confirm its request to the National Harbours 
Board to take no action on any development west of Main Street 
without consultation with the Council; 

(b) the Council discuss the possibility with the National 
Harbours Board of a detailed study of development in the vicinity 
of the downtown area with the terms of reference being jointly 
agreed by the City and National Harbours Board. 

- CARRIED 

MOVED by Aid. Phillips, 

THAT the delegation request be granted. 

- CARRIED 

MOVED by Aid. Bird, 

THAT the communication from the Chairman of the Historic 
Area Advisory Board, forwarding the following resolution for 
consideration, be received for information: 

- CARRIED 


'whereas, historically, direct public access to the 
waterfront was always an essential feature of Gastown, 
the Historic Area Advisory Board is in favour of 
proposals to revive such access, and recommends to 
City Council that the Provincial Government be 
requested to extend the boundary of the Historic 
Site to include the land between the present Historic 
Site and the waterfront', 

(received) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

K. Development Permit Applications in 
the Fairview Slopes Area: 
B.W. Brooker Engineering (B.C.) Ltd. 
Bar Holdings Ltd. 


The Board of Administration, under date of March 27, 1972, 
submitted the following report: 

'The Director of Planning and >C1vic Development reports as follows: 

"Two separate Development Permit Applications have been received relating to 
the Fairview Slopes area. Both development proposals are counter to the pro- 
posed amendments to the Zoning and Development By-law for the Fairview Slopes 
area being considered by City Council at a forthcoming Public Hearing on 
Thursday evening, April 20th, 1972. 

In each case it is recommended that the two Development Permit Applications be 
deferred pending Council's consideration of the application to amend the 
Zoning and Development By-law. 


1. 1285 West 8th Avenue (Lots 18 exc. E33'; 19; 20. Block 313. D.L. 526). 
Development Permit Application No. 58537. 

Applicant: Mr. C. E. Lennard for B. W. Brooker Engineering (B.C.) Ltd . 

Existing Zone: M-1 Light Industrial District. 

Proposed Zone: CRM-3 Commercial /Multiple Dwelling District. 

The site, located at the north east corner of West 8th Avenue and Birch 
Street, has a 117' frontage on West 8th Avenue and a depth of 120'. The 
proposed development - a three storey warehouse building with accessory 
offices; all parking underground. 

This Development Permit Application is for an 'Outright Use' permitted in 
the existing M-1 Light Industrial District. The Development Permit 
Application would normally be granted subject to prior compliance with 
all relevant regulations of the Zoning and Development By-law. 


2. 625 West 7th Avenue (Lots 11-14 incl. Block 299. D.L. 526). 
Development Permit Application No. 58413. 
Applicant: Mr. F. K. Allan for Bar Holdings Ltd. 

Existing Zone: M-1 Light Industrial District. 
Proposed Zone: CRM-3 Commercial /Multiple Dwelling District. 

The site is located on the north west corner of West 7th Avenue and Ash 
Street, and has a frontage of 200' on West 7th Avenue and a depth of 
110'. 

The proposed development is for a 120' frontage by 25' deep one storey 
with basement building as an addition to the west side of an existing 
building. 

The existing building together with the proposed addition is for offices; 
work shop and storage areas etc., for a General Contractor. 

The existing building and proposed development are 'Conditional Uses' 
in the existing M-1 Light Industrial District and subject to the prior 
approval of the Technical Planning Board. The Building as existing had 
previously bean approved by the Technical Planning Board in 1958 for use 
for a General Contracting business and it is anticipated that the Technical 
Planning Board v.'ould approve the requested addition subject to prior 
compliance v/ith all relcv^-nt regulations of the Zoning end Development By-law 
and such other conditions as the Technical Planning Board may consider 
appropriate for requested use. 

cont 'd . . . . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Development Permit Applications 
in the Fairview Slopes Area (cont'd) 

City Council on June 29, 1971, resolved in part that: 

'All development permit applications received which are 
within the boundaries of 6th Avenue, Ash Street and 8th 
Avenue and Hemlock Street be reported to Council.' 

However, City Council are holding a Public Hearing on Thursday evening 
April 20, 1972, to consider the applications to amend the Zoning and 
Development By-law for Fairview Slopes area. 

Because of the imminent Public Hearing it is suggested that Council at this 
time authorize the Development Permit Applications be withheld for a period 
not exceeding 90 days from the date of application - in accordance with the 
provisions of Section 570 of the Vancouver Charter. 
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Recommendation : 

That Development Permit Application No. 58537 as filed March 13, 1972, 
for a warehouse at 1285 West 8th Avenue 

AND Development Permit Application No. 58413 as filed March 1, 1972, for 
an addition to 625 West 7th Avenue 

BE withheld in accordance with the provisions of Section 570 of the Vancouver 
Charter." 

Y^ur Board recommends that the recommendations of the Director of Planning and 
vie Development be endorsed. ' 

MOVED by Aid. Hardwick, 

THAT the foregoing Board of Administration recommendation 
be approved. 

- CARRIED 

L . Renovation of Pioneer Place 

The Board of Administration, under date of March 24, 1972, 
submitted the following report: 

'The Director of Planning and Civic Development and the City Engineer 
report as follows 


I. BACKGROUND 

On February 3rd, 1972, the Standing Committee of Council on 
Planning and Development considered proposals for the beaut if icat ion 
of Hastings Street and received a delegation from the Improvement of 
Downtown East Area Society (IDEAS) representing merchants and property 
owners in the area of Hastings Street proposed for beautif ication. 

A spokesman for IDEAS advised that a majority of merchants and 
owners in the area were in support of the proposal provided that 
Pioneer Place was concurrently redesigned and renovated. IDEAS 
considered that such redesign should provide for Pioneer Place to be 
less useful as a 'sitting-out' mini-park. 


cont 'd . . . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
Renovation of Pioneer Place (cont'd) 

Following due consideration, the Standing Cominittee recommended 
that Council authorize the Hastings Street Beautif ication project to 
proceed on a local improvement basis, subject to Council approval of 
a further report on areaways and the mid-block crossing and also a 
further report on the redesign of Pioneer Place. 

The Standing Committee report was adopted by Council on February 
15th, 1972. 

The report on areaways and the mid-block crossing has already 
been submitted to Council. 

This report describes the proposed redesign of Pioneer Place, 
costs and cost-sharing alternatives. Implementation of the alternative 
selected could proceed upon completion of Phase I of the East Gastown 
Project (Maple Tree Square). 

II. NATURE OF PROPOSALS 

The redesign for Pioneer Place which has now been completed by 
the Planning Department (Appendix 1) takes into account the following 
basic criteria: 

a. The need to create an urban space that will act as a pivotal 
point in the East Gastown area and provide contrast to adjoin- 
ing shopping streets. 

b. IDEAS desire for a space of more open character providing less 
opportunity for use as a 'sitting-out' mini-park. 

It is proposed to remove the existing trees and planters which 
not only provide shelter and seating, but also obscure the interest- 
ing facade of the former Bank of Montreal building. It is suggested that 
the Place should be repaved with granite slabs to provide a contrast to 
the treatment proposed for Hastings and Carrall Streets and to give a 
distinctively different character. The paving would slope dovjiwards 
away from the intersection with shallow steps at the rear providing a 
podium for the bank building and defining the walkway running 
diagonally across the Place. The City Engineer is of the opinion, 
however, that the steps may be used for seating and the degree to which 
'sitting out* will be reduced is uncertain. 

It is proposed that new tree planting should serve to define and 
enclose the overall space created by Pioneer Place and the intersection. 
Trees ore thus plocrd at" the extremities of the Place where it adjoins 
Hastings and Carrall Streets. 

The trees at the Carrall Street end will also serve to close 
visually the gap created by the single storey building at this point. 

An essential feature of the now proposals is a central focus 
in the form of a sculpture or other centrepiece possibly standing in 
a small reflecting pool. Such a centrepiece should preferably 
incorporate running water both for additi,onal visual stimulus and for 
aural rel ief . 

Merchants in the area and the Community Arts Council have been 
approached and have expressed some interest in providing a sum towards 
the cost of materials for the centrepiece. A report to Council on 
this matter will be presented at a later tlime. 

The project would be completed with new street furniture and 
street lighting. In the case of the latter, two ornate antique 
lights are available (donated by Vancouver General Hospital) which 
would be placed in front of the bank building. 


■4* 


cont 'd . . . . 


Regular Council, March 28, 1972 23 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
Renovation of Pioneer Place (cont'd) 

On the south side of Hastings Street, West of Carrall Street, it 
is proposed to extend the approved Hastings Street beautif ication 
project, including repaving the sidewalk in textured concrete and 
brick, and replacing street lights and furniture. 

III. RE-ALIGNMENT - CARRALL STREET 

It should be noted that the proposed redesign assumes the re- 
alignment of Carrall Street in accordance with the tentative proposals 
previously put forward for the East Gastown project. 

The realignment has the effect of extending tbe pedestrian area 
of Pioneer Place with consequent reduction of Carrall Street to 
three traffic lanes. Such realignment has not been adopted by Council 
and will be considered in a further report on East Gastown Phases II 
and III after the completion of Phase I (Maple Tree Square). It is 
proposed to have this report before Council prior to construction of 
Pioneer Place. 

If the realignment of Carrall Street is not approved by Council 
at that time, minor changes to these proposals will be necessary and the 
costs under Section IV below will be reduced correspondingly. 

IV. COSTS AND COST SHARING 


The total capital cost of the above proposals excluding the cost 
of a sculpture/centrepiece is estimated to be $5^,700. 

In accordance with Council's decision to include sidewalks, street 
lights, etc., abutting Pioneer Place in the Hastings Street Beautif ication 
on a local improvement basis, the following cost-sharing alternatives 
are possible: 

Alternative 1 

a) Pioneer Place - On the basis that the City is the abutting owner 
(See Appendix 1) . 

Property 

Owners Share City Cost 
Sidewalk area (local improvement) $ 2,900 $ 17,000 

Remainder of Pioneer Place 

(non local improvotnont) $ 24,700 

b) South Side of Unstlnf.s Street 

Sidewalk area (local i mprovement) $ 5 , 000 $ i\ , 200 

TOTALS $ 8,800 $ 45,900 

Overall Total Cost = $ 54,700 

Alternative 2 

a) Pione er Place - On the basis that the Property Owners on the 
diagonal side are abutting owners and are assessed for an 
equivalent area of sidewalk, street lighting, etc. (See Appendix I). 

Property 

Owners Share City Cost 

Sidewalk area (local improvement) $ 8,100 $ 11,800 

Remainder of Pioneer Place $ 24,700 

b) South Side of Hastinr,s Street 

Sidewalk area (local improvement) $ 5,900 ^ ^'^^^ 

TOTALS $ 14,000 $ 40,700 


Overall Total Cost 


$ 54,700 

cont 'd . . . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


Renovation of Pioneer Place (cont'd ) 

The expenditure proposed above would be funded from the overall 
beautification budget of $700,000 in the 1971/75 5-Year Plan, and would 
form part of the expenditure on Phases II and III of the East Gastown 
budget. (Please see Section V, Item 3). 

V. OTHER FACTORS 

Council should consider: 

1) to what degree the proposed design achieves the Improvement of 
Downtown East Area Society's (IDEAS) desire to reduce the use of 
Pioneer Place as a 'sitting out* area. The shallow steps proposed 
towards the rear of the area could be used f<Jr seating. 

2) the Gastown Merchants' Association concern (see letter attached - 
Item 2) that seating accommodations be created elsewhere before 
such seating be removed from Pioneer Place. 

3) the Gastown Merchants' Association request (see letter attached 
- Item 3) that the cost of the project be shown as part of the 
Hastings Street development and not as a cost against East 
Gastown Phases II and III. 

VI FOR CONSIDERATION 

Council is requested to consider: 

1) The implementation of the above proposals on the redesigned 
Pioneer Place and adjoining areas following completion of Maple 
Tree Square and subject to: 

a) a further report on the East Gastown Project Phases TI and 
III, including Carrall Street realignment. 

b) a further report by the Director of Planning and Civic 
Development in consultation with the Director of Social 
Planning/Community Development on the social effects of the 
renovation proposals. 

2) If 1) is approved for implementation, to select one of Alternatives 
IV(1) or IV(2) above and direct the City Engineer to initiate local 
improvement proceedings on Pioneer Place." 

Your Donrd submit s tJie iibove report of the Director of Plnnni»(X and 
Civic Development and the City Engineer for Council CONSIDERATION. ' 

(copies of letter and Appendix 

referred to, on file in City Clerk's Office) 

Earlier in the proceedings the Council received a delegation 
from the Improvement Downtown East Area Society advising the 
merchants affected by Hastings Street beautification, Cambie to 
Carrall Streets, were not in favour of this program proceeding 
unless the renovation of Pioneer Place program proceeded at the 
same time, on the basis of the Planning Department's proposals 
shown on Appendix 1 without the inclusion of steps. 

MOVED by Aid. Wilson, 

THAT the proposal set out in Item VI, 1), a) and b) , above, 
be approved, subject to removal of any provision for steps; 

FURTHER THAT alternative 2 set out under section IV re 
costs and cost sharing, be approved. 

(not put) 


cont 'd , 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Renovation of Pioneer Place (cont'd ) 

MOVED by Aid. Hardwick, 

THAT the whole matter be sent to a Committee of Council to 
meet with the affected merchants in an endeavour to find a more 
satisfactory arrangement to the proposal set out in the fore- 
going report. 

- CARRIED 

M, Hastings Street Beaut if ication Project: 
Cambie to Carrall Streets 
Areaways and Mid-block Crossings 


The Board of Administration, under date of March 15, 1972, 
submitted the following report: 

'The City Engineer and the Director of Planning and Civic 
Development report: 

"On February 15, 1972 Council authorized the Hastings Street 
Beautif ication project subject to approval of a further report by the 
Director of Planning and the City Engineer on areaways and mid-block 
crossings. 

AREAWAYS 

A. Background 

The Director of Planning and the City Engineer in their report 
to the Board of Administration dated January 21, 1972 stated that 
areaways occupy approximately 1/3 of the area of the sidewalk within 
the proposed beautif ication project. These areaways are not in 
sufficiently good structural condition to support a new sidewalk 
surface and cannot be treated in any other satisfactory manner. 
Considering the large area involved and coupled with the unsightly 
surface appearance if left in a new sidewalk, it is desirable to the 
success of the project that all areaways be either removed or re- 
sl abbed . 

On January 3rd, letters were sent to all property owners in the 
unit and 100 block West Hastings Street having areaway agreements 
with the City. They were asked if they wished to retain the areaway 
and provide a new slab or relinquish the areaway and construct a 
retaining wall at the property line. Rough estimated costs for each 
alternative were provided. 

On February 11th, 1972 a follow-up letter was sent to all owners 
who had not responded. In addition efforts were made to contact 
these owners by telephone. 

B. Present Position 

A summary of the response to date is as follows: 


lumber of properties canvassed ~ 19 Total Area - 8,800 sq. ft. 


Response by O^-mers 

Area Sq.Ft. 

% of Total Area 

Positive Response - New Rool Slab 
Positive Response - Remove Areaway 

5,330 
1,1A0 

60.5 
13.0 

Positive Total 

6,A70 

73. 5X 

Negative Response (See Note) 
No Response 

920 
1,A10 

10.5 
16.0 

Necafive Total 

2,330 

26.5% 


Note: Negative response indicates owners who do not consider work 
is required on their areaways. 


The total area of sidewalk in this project is 26,700 sq. ft. 

cont 'd , 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


Hastings Street Beautif ication 
Project (cont'd) 


Based on the foreRoing table, the areaways on which negative 
response or no response has been received represent 9X of this total 
i.e. if all property oxmers who have indicated they are prepared to 
rcslab or remove their areaways proceed, approximately 91% of the 
total sidewalk area will have the same surface appearance. This 
ccrnpares to CG'i if a^■^^'l^.^'ly:> ai o 1 ■. » I - ■■ t:!- ,- a' <• at jiiesnit . 

Alternative Solutions 

In view of the possibility of more delay to the beautif ication 
project the following alternatives on the solution to the areaway 
problems are advanced for Council's consideration. 

The Local Improvement for the beautif ication project be initiated 
on the basis of: 

1 . Work on Areaways as agreed to by property owners 

Areaway work be done on the basis of the response to date, 
assuming that the relatively minor area of sidewalk (occupied 
by areaways) left in its present condition will not seriously 
affect the appearance of the project. 

In accordance with City practice in encouraging the removal of 
areaways, the City assumes the cost of filling the cavity and 
construction of a new sidewalk (construction of the retaining 
wall at the property line is at the owners cost). Owners wishing 
to retain their areaways and who have agreed to a new roof slab 
would bear the full cost of the renewal. In either case owners 
would not be charged for an equivalent area of sidewalk in the 
local improvement for the standard beautif ication of Hastings 
Street. 

The cost to the City for filling cavities and construction of 
a new sidewalk for those owners opting to remove their areaways 
is estimated to be $7,400, taken from funds allocated for this 
purpose in the annual revenue budget. 

Estimated costs for this alternative aret 

a) New Roof Slab - estimated owners cost $ 61,000 

b) Retaining Walls - estimated owners cost $ 15,000 

c) Filling and new Sidewal}: - estimated City cost $ 7,400 

Total Cost $ 83,400 * 


*(Based on 11 new roof slabs, 2 removals). 

2. Work on all Areaways 

Should the local improvement initiative for the standard 
beautif ication of Hastings Street pass, no construction work 
to commence on the actual beautif ication project until 
satisfactory arrangements for all areaways have been concluded 
and that, if necessary. Council order the remaining owners to 
remove their areaways under the terms of their areaway agreements, 
which permit the City to revoke these agreements at any time. 

Using the same cost formula as in Alternative It 

Total estimated owners cost $107,000 
Total estimated City cost $ 11,700 

Total Cost $118,700 ** 

**( Based on 14 new roof slabs, 5 removals). 


cont 'd . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Hastings Street Beautif ication 
Project (cont'd) 


MID-BLOCK CROSS TNCS 

When the Standing Committee of Council on Planning and Develop- 
ment requested this further report on February 3rd, 1972 the Committee 
noted that it 'is strongly in favour of the mid-block pedestrian 
crossing(s) if technically possible' . 

The introduction of additional traffic signals mid-block docs 
not usually facilitate the progressive movement of vehicular traffic 
in both directions. However, there is an existing castbound sign.il 
progression on Hastings Street, and the mid-block siRnals can be 
timed so as not to interfere with this progression. Westbound traffic 
flow is now interrupted at the intersections, and the mid-block sii^nnl 
will not generally increase the westbound delay, apart from minor 
additional delay anticipated under peak traffic conditions. 

The Engineering Department's concern with mid-block crossings 
has been the hazard which they tend to create, since motorists expect 
pedestrians and traffic signals at intersections and are generally 
not prepared for them at mid-block locations. Without the visual 
impact of a cross-street, it is difficult to ensure that motorists 
are adequately made aware of the existence of the mid-block 
pedestrian crossing, especially in the busy downtown area. In 
Theatre Row, this difficulty was offset by providing 'bulges' in 
the curb so as to emphasize the crossing. On Hastings Street such 
treatment will not be possible since the full roadway width is 
required for the heavier traffic volumes. 

Since the two mid-block crossings were installed in Theatre 
Row in 1968, there have been three reported accidents involving 
pedestrians, and six reported rear-end accidents. Under the heavier 
traffic and pedestrian volumes on Hastings Street, the Engineering 
Department anticipates an increase in accidents at the proposed mid- 
block crossings, and it is this concern which must be weighed against 
the additional pedestrian walking distance to the nearest intersection 

The Planning Department's view is that mid-block crossings are 
most desirable to make easier access from one side of the street to 
the other. In this connection it is pointed out that the two blocks 
Involved are some 530' and 650* in length: i.e. comprise approximately 
1-S normal City blocks. A maximum journey of 650* is involved in 
crossing the street from the mid-pfoint on one side to the mid-point 
on the other. The Merchants' and Owners' Association are also in 
favour of the mid-block crossings. 

If Council decides to proceed with the mid-block crossings, it 
is suggested that the details of their design and location (including 
adjacent street furniture) be to the satisfaction of the City 
Engineer, in order to optimize the effectiveness of the traffic 
control equipment. 

An allowance for mid-block pedestrian signals (total estimate 
of $12,600) was provided for in the Hastings Street Beautif ication 
Project which was approved by Council on February 15, 1972, subject 
to this further report on areaways and mid-block crossings. 

Summary 

Council is requested to: 

a) select alternatives 1 or 2 above on the treatment of areaways. 

b) decide whether to proceed with mid-block crossings on Hastings 
Street." 

Your Board submits the above report of the City Engineer and the 
Director of Planning and Civic Development for Council CONSIDERATION.' 


cont 'd 
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' BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Hastings Street Beautif ication 
Project (cont'd) 


MOVED by Aid. Bird, 

THAT Alternative 2 on the treatment of areaways, as set 
out in the report, be approved. 

- CARRIED 

MOVED by Aid. Hard wick, 

THAT mid-block crossings on Hastings Street be proceeded 
with in accordance with the report subject to the details of 
their design and location (including adjacent street furniture) 
being to the satisfaction of the City Engineer, in order to 

optimize the effectiveness of the traffic control equipment. 

- CARRIED 

N. Guidelines for False Creek Development 

The Special Committee re False Creek submitted the following 
report under date of March 27, 1972: 

" Since the establishment of your Special Coinmittee of 
Council re False Creek and the transfer of the responsibilities 
to this Committee, we have held nine (9) meetings with various 
civic departments, property owners in the False Creek Basin, 
and the others interested in the future of this central portion 
of our City. The Committee set, as one of its first goals, the 
development of guidelines for the redevelopment of the False 
Creek Study Areas and submits herewith "Guidelines for False 
Creek Development". 

Your Committee 

RECOMMENDS the adoption of this document and its publication for 
general information. " 

(Attachment re guidelines is on 
file City Clerk's Office) 

MOVED by Aid. Hardwick, 

THAT the foregoing report be received for information and 
the guidelines approved in principle. 

- CARRIED 

0, Indigent Burials 

The Board of Administration, under date of March 27, 1972, 
submitted a report on the subject of indigent burials. 

It was noted delegation requests have been received from 
City Memorial Undertaking Services Limited and First Memorial 
Services Limited. 

MOVED by Aid. Bird, 

THAT the delegations be heard as requested and the report 
deferred accordingly; 

FURTHER THAT the present contract with First Memorial 
Services Limited respecting indigent burials be continued in 
the meantime. 


- CARRIED 
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COMMITTEE OF THE WHOLE 

MOVED by Aid. Adams, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

BY-LAWS 

1. BY-LAW TO AMEND BY-LAW No. 4299 BEING 

THE VEHICLES FOR HIRE BY-LAW (Taxi Tariffs) 

MOVED by Aid. Rankin, 
SECONDED by Aid. Broome, 

THAT leave be given to introduce a By-law to amend By-law 
No. 4299, being the Vehicles for Hire By-law, and the By-law be 
read a first time. 

- CARRIED 

MOVED by Aid. Rankin, 
SECONDED by Aid. Broome, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Rankin, 
SECONDED by Aid. Broome, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in 
the Chair. 

- CARRIED 

MOVED by Aid. Rankin, 
SECONDED by Aid. Broome, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Rankin, 
SECONDED by Aid. Broome, 

THAT the report of the Committee of the Whole be adopted, 

- CARRIED 

MOVED by Aid. Rankin, 
SECONDED by Aid. Broome, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED 

(The By-law received three readings) 

2. BY-LAW TO AMEND BY-LAW No. 3792 BEING 

THE "PROCEDURE BY-LAW" (Standing Committee Subjects ) 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT leave be given to introduce a By-law to amend By-law 
No. 3792 being the 'Procedure By-law', and the By-law be read 
a first time. 


cont 'd 
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BY-LAWS (cont'd) 

By-law to amend By-law No. 3792 
being the "Procedure By-law" 
(cont 'd) 


MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in 
the Chair. 

- CARRIED 

MOVED by Aid. Adams, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED 

(The By-law received three readings) 

3. BY-LAW TO AMEND BY-LAW No. 3614, BEING 
THE LOCAL IMPROVEMENT PROCEDURE BY-LAW 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT leave be given to introduce a By-law to amend By-law 
No. 3614, being the Local Improvement Procedure By-law, and the 
By-law be read a first time. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in 
the Chair. 

- CARRIED 

MOVED by Aid. Adams, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

cont 'd . . . 
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BY-LAWS (cont'd) 

By-law to amend By-law No. 3614, being 
the Local Improvement Procedure By-law 
(cont 'd) 


MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED 

(The By-law received three readings) 

MOTIONS 

1. Allocation of Lands for Highway Purposes 
(N/E corner 12th Avenue and Prince Edward ) 

MOVED by Aid. Rankin, 
SECONDED by Aid. Sweeney, 

THAT WHEREAS the registered owner^ has conveyed to the 
City of Vancouver for highway purposes, the following 
described lands: 

1. all that portion of Lot 9, Block 127, District 
Lot 264A, Group 1, New Westminster District, 
Plan 3887, described as follows: 

Cornmencing at the southwesterly corner of said Lot 
9; 

Thence N 2° 45' E. 10 feet, following in the westerly 
limit of said Lot 9; 

Thence S 84° 41' 20" E. 104.97 feet, more or less, to 
the south easterly corner of said Lot 9; 
Thence S 89° 51' W 105 feet, more or less following in 
the southerly limit of said Lot 9 to the point of commence- 
ment. The same as shown outlined red on plan prepared 
by A. Burhoe, B.C.L.S. dated August 26, 1969 and margin- 
ally nxambered LF 4413 a print of which is hereunto annexed. 

AND WHEREAS it is deemed expedient and in the public 
interest to accept and allocate the said lands for highway 
purposes . 

BE IT THEREFORE RESOLVED that the above described lands 
so conveyed be, and the same are hereby accepted and allocated 
for highway purposes, and declared to form and consitutute por- 
tions of highway. 
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MOTIONS (cont'd) 

2. Allocation of Lands for Highway Purposes 
(2153 West 4th Avenue) 


MOVED by Aid. Rankin, 
SECONDED by Aid. Sweeney, 

THAT WHEREAS t^e registered owners have conveyed to the 
City of Vancouver for lame purposes the following 
described lands: 

1. North 2 feet of Lot 35, except the south 7, now road. 
Block 234, District Lot 526, Group 1, New Westminster 
District, Plan 590, the same as shown on a plan prepared 
by A. Burhoe, B.C.L.S. dated March 16, 1972, and margin- 
ally numbered LF 6033 a print of which is hereunto annexed. 

AND WHEREAS it is deemed expedient and in the public 
interest to accept and allocate the said lands for highway 
purposes . 

BE IT THEREFORE RESOLVED that the above described lands 
so conveyed be, and the same are hereby accepted and allocated 
for highway purposes, and declared to form and constitute por- 
tions of highway. 

- CARRIED 

3. Delegations: 
Policy 


Notice was called on the following Motion at the Council 
meeting on March 21, 1972: 

MOVED by Aid. Broome, 
SECONDED by Aid. Linnell, 

THAT Council delegations bo arranged by the City Clerk only on 
a twice a month basis, i.e. the first and third meetings, except 
In the case of July and August months when, due to the skip meeting 
schedule, the delegations be arranged on the first two meeting 
dates in each of such months; 

FURTHER, the Council or the Mayor be authorized to vary this 
arrangement as advisable according to special circumstances. 

- LOST 

( A communication from the City Clerk giving an historical 
report of the manner in which delegations have been received 
by Council since 1957 was noted.) 

MOVED by Aid. Phillips, in Amendment, 

THAT His Worship the Mayor and City Clerk endeavour to 
arrange delegations on a twice a month basis. 

- LOST 

(The motion of Alderman Broome and Alderman Linnell was put 
and LOST) 


v/0 
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MOTIONS (cont'd ) 

4. Vancouver Historic Advisory Board 

The following Notice of Motion was submitted at the Council 
meeting on March 21, 1972 which, by agreement of Council, was 
changed and now reads as follows: 

MOVED by Aid. Phillips, 
SECONDED by Aid. Sweeney, 

THAT WHEREAS the City has set up a Gastown-Chinatown Historic 
Area Advisory Board and has declared the Gastown-Chinatown area as 
an historic area; 

AND IVHEREAS there are many old buildings in the City of 
Vancouver outside the Gastown-Chinatown area which may well be 
worth preserving; 

AND WHEREAS there are a number of unrelated studies going on 
at the present time of older buildings in Vancouver; 

AND WHEREAS a Vancouver Historical Advisory Board could 
coordinate those various studies and eventually oversee the 
preservation of dosirnblo older buildings; 

THEREFORE BE IT RESOLVED THAT the Director of Planning 
and Civic Development report back to Council on the advisability 
of establishing a Vancouver Historical Advisory Board and on 
the structure, duties and responsibilities of such a Board; 

FURTHER THAT the Director of Planning and Civic Development 
be authorized to consult with the Deputy Provincial Secretary, 
through the Corporation Counsel, to ensure that such a Board 
would fulfill the requirements of the Archaeological and 
Historic Sites Protection Act, 1960, under which buildings or 
sites may be considered for designation as historical objects. 

The motion was put and LOST 


5. License Fee: Owner's Suite 

The following Notice of Motion was submitted at the Council 
meeting on March 21, 1972: 


MOVED by Aid. Rankin, 
SECONDED by Aid. Hnrdwick, 

THAT WHEREAS there has always been a policy in licensed 
buildings to defer the license fee on the owner's suite; 

AND WHEREAS certain amendments were made to the License By-law 
in December, 1971, which apparently did away with this particular 
policy ; 

THEREFORE BE IT RESOLVED THAT the Corporation Counsel be 
instructed to bring in amendments to the By-law whereby this type 
of suite will be excluded in the computation of the license fee 
for the premises. 


The motion was put and 


CARRIED 
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ENQUIRIES AND OTHER MATTERS 


Alderman Sweeney - 
Studded Tires 


enquired with respect to the date 
requiring removal of studded tires 
from cars and expressed the view that 
the City's requirements should co- 
incide with the Provincial requirement. 

It was advised by Commissioner Ryan that 
the Council took action to make the 
dates coincide. 


Alderman Phillips - 
Demolition and Clean-up 


referred to a situation where partial 
demolition of two old houses has taken 
place but the clean-up has not followed 
It is his understanding that the City 
By-laws provide a period of six months 
in which to complete demolition. 

His Worship the Mayor requested the 
Corporation Counsel look into the 
matter and advise Alderman Phillips. 


Alderman Wilson - 

Wharf Development by the 

Government in False Creek 


referred to wharf development by the 
Government in False Creek and the 
further development opportunities 
for such purposes as a fishermen's 
wharf restaurant. Therefore the 
Government should be asked to develop 
their upland area and the City Engineer 
asked to report on the possibility 
of improving road access into the 
fishermen's wharf site. 


Alderman Rankin - 
West End Densities 


enquired about the status of a report 
to be submitted on West End densities. 

Commissioner Sutton Brown reported 
there is a list of outstanding reports 
which will be submitted in the near 
future and this particular report will 
be referred . to . 


The Council adjourned at approximately 3:30 p.m. 

**** 

The foregoing are Minutes of the Regular Council meeting dated 
March 28, 1972, adopted on April 10, 1972. 
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March 2^th, 1972 


The following is a report of the Board of Administration: - 


WORKS & UTILITY MATTERS 


CITY ENGINEER'S REPORT 


RECOMMENDATIONS: 


1. Overpass Across the Lane North of Hastings 
Street West of Carrall Street 


"An application has been received from Paine & Associates, 
Architects on behalf of Army & Navy Department Stores Ltd. for 
permission to construct an overpass across the lane north of 
Hastings Street at approximately 232 feet west of Carrall Street. 
The overpass would be a two-level structure and would measure 
approximately 12 feet wide by 30 feet high. The lowest part would 
be a minimum of 1^+ feet 6 inches above the lane. The overpass 
would be used to link the store buildings on the north and south 
sides of the lane to transport goods and department store personnel. 
The proposed development, including the overpass, has been endorsed 
by the Historic Area Advisory Board, is recommended by the Director 
of Planning, and has the approval of the Provincial Government 
under the Archeological and Historic Sites Act. 

I RECOMMEND that the application be approved, subject to the 
following conditions :- 

(a) Detailed plans satisfactory to the City Building 
Inspector, Director of Planning and City Engineer 
be submitted. 

(b) Construction and maintenance of the overpass to be 
in accordance with all City by-laws and satisfactory 
to the City Building Inspector and City Engineer. 

(c) Overhead utility wiring in the lane be altered or 
placed underground as necessary for construction of 
the overpass to the satisfaction of the City Engineer, 
at the expense of the owners. 

(d) Annual rental to be $1.00 per square foot of lane 
occupied by the overpass as provided in the 
Encroachment By-Law. 

(e) A legal agreement satisfactory to the Corporation 
Counsel and City Engineer to be entered into." 

Your Board RECOMMENDS that the foregoing be approved. 
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2. 


Installation of Water Mains - 1971 Capital Budget 


"The following Installations are required to improve the system 
capacity for fire protection: - 


Street or Avenue 

67th Avenue 
52nd Avenue 


Project 114 
From 

Osier Street 
Angus Drive 


To 

Shaughnessy Street 
Granville Street 


Project 115 


Street or Avenue 


Adera Street 


From 


57th Avenue 


To 

62nd Avenue 


The following water main replacement is required prior to paving 
and due to leaks :- 


Street or Avenue 


65th Avenue 


From 


East Boulevard 


To 

Adera Street 


Four of the above thirteen blocks are scheduled for paving in 1972. 

The estimated cost of Project IH is $37,000 and Project 115 is 
$34,000 . Funds for both projects are available from the 1971 Capital Budget, 
•Short Notice Projects, Unallocated', Account No. 127/7902. 

I RECOMMEND that water mains be installed on the above-mentioned 
streets and that $37,000 for Project 114 and $34,000 for Project 115 be 
appropriated from Account No. 127/7902, 'Short Notice Projects, Unallocated.'" 


Your Board RECOMMENDS that the foregoing be approved. 


3. Tender No. 58-72-2 - 

Supply of Mineral Aggregates 


Tenders for the above were opened by your Board on Februory 14, 1972 and 
referred to the City Engineer and Purchasing Agent for report. The officialc 
concerned report as follows: 

"The working copy of the tabulation is on file in the Purchasing Agent's Offico 

The total costs shown below ure estiraated only and arc based on quantitirr. 
used in the previous 12-month period. 

The City Engineer and Purchasing Agent RECavMEITO acceptance of the low bids 
as follows: 

A. Construction Aggregates Limited 

All items e:ccept items 5 and 10, for a 12-month period, ct a total estimated 
cost of $405,070.00, The material is to be delivered and unloaded onto City 
stockpiles. Part of items 9 and 12 will be picked up at the supplier's 
stockpile. 


/continued . . . 
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B. Sechelt Sand and Gravel Ltd, 

Items 5 and 10 for a 12-nonth period at a total estimated cost of $15,570.00. 
The material is to be delivered and unloaded onto City stockpiles. 

The above costs inclvide all taxes and charges. 

Delta Rock Limited offered prices on the pick-up portion of the requirements 
from two stockpile locations. They were lower cost per ton than the rcoommcndec 
supplier from one location (pipe.line Road, Coquitlam)j however, when hauling 
costs are considered, the cost to the City would be higher than the recommendec 
bidder." 

Your Board 

RECa.MENDS that the recomroendations of the City Engineer and Purchasing Agent 
be approved, subject to a contract satisfactory to the Corporation Counsel. 
Deposits or Bid Bonds of unsuccessful tenderers to be returned by the City 
Treasurer. 


4. Winter Employment Program - 
Amendment of Pro.ject 


The City Engineer forwards the following report of the Manager 
of Museums and Planetarium; 

"A Local Initiatives Project 'Preparation of Museum Collections...' 
has been approved and is underway. (Project \h, L.I. P. No. 512-120). The 
project was planned to start at the beginning of the year but approval 
was not received until the 20th of January. The number of people has been 
increased to balance the shorter time but this does not work out evenly 
and to avoid dismissing one of the staff part-way through the project, 
authority is needed for an additional five man-weeks. Application has 
been made to Canada Manpower for this increase but the wage rate for 
Collections Assistants is greater than the Federal $100 per week and an 
additional $185 of City funds would also be required. 

The present and proposed cost sharings are; 

Present Increase Proposed 

Federal $19,422 $ 555 $19,977 

City $ 6,940 $ 185 $ 7,125 

Total $26,362 $ 740 $27,102 


I RECOMMEND that, subject to Federal approval of the increase, 
an additional $185 for the City share be provided in advance of the 
Revenue Budget." 


Your Board RECOMMENDS that the foregoing recommendation of the 
Manager of Museums and Planetarium be adopted. 


5. Containerized Refuse Collection 


On November 23, 1971 the City Coimcil requested a report setting out 
the breakdown of revenue and expenditures in the operation of containerized 
garbage collection In providing services to Industrial and commercial business. 

Prior to 1958 it became apparent that a need was developing In the 
City of Vancouver for a bulk method of handling refuse from premises which 
accumulated more than one cubic yard per week. Many Inquiries were received 
from persons who were concerned about the Increasing number of garbage cans or 
refuse piles on the ground which were not only unsightly, but created a fire 
hazard and potential health problem. 


/ continued . 
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In late 1958 a study was made to determine the feasibility and need 
for a system of containerized collection. A survey was made of the premises 
which generated refuse in relatively large amounts and it was concluded that 
sufficient volume was available to warrant the establishment of a containerized 
collection service in conjunction with the regular scavenging operation. Con- 
siderable time was spent in 1959 to determine which of the various containerized 
systems on the market was best suited to the City's requirements. In the Fall 
of 1959 tenders were called for two loader-packer type garbage trucks and 300 
containers. Tenders were opened on January 12, 1960 and subsequently an award 
was made after budget approval in May 1960. The City's containerized collection 
system came into service after delivery of the equipment in November 1960. 
Because of the growing interest in containerization the Garbage By-law was 
amended in May 1960 to permit private haulers to provide containerized collection 
services. 

The cost and revenue applicable to containerized operation for 1971 is 
as follows : 


San. Branch Billing & Disposal Total Revenue Net 
Op. Cost Gen . Admin . 

$519,293 $ 68,000 $ 42,600 $629,893 $668,558 $ 38,665 net 

surplu 


With reference to the above costs and revenue the following indicates 
items included in various headings: 

Sanitation Branch operating costs, includes as a cost the following 

items : 

Salaries of Foremen, Clerical and Superintendents. 
Employee wages, day and night shift. 
Fringe benefits. 

Truck and Equipment rental costs, which includes all 
operating costs, maintenance, provision for replacement 
of the trucks, and garage overhead. 
Maintenance costs of containers. 

Provision for replacement of containers. This fund has 
accumulated a net total of $372,813 during the period 
1961 to October 31, 1971 inclusive. 

Billing and General Administration, includes the following: 


Billing costs. 

Engineering Department Administration costs up to and 
including the City Engineer. 
Interest on Truck Plant. 

City Hall Administration (other than Engineering Department) . 

Interest on the value of the container inventory has not been 
included since the provision for container replacement fund 
contains $372,813 as of October 31, 1971, after deducting all funds 
used for container replacement since 1960. 


Disposal cost is calculated using the tonnage disposed of and the 
disposal charge. The disposal charges includes the following: 

- Salaries, wages and fringe benefits. 

- Equipment rentals. 

- Cover material, road maintenance. 
Building and scale maintenance. 
Insurance . 

Annual payment to Delta for site. 

- Engineering Department Administration costs. 

- Interest on Capital cost of Disposal Site acquisition and development. 

The City's containerization service provides 1, 2 and 3 cubic yard con- 
tainers, private haulers do not supply service in the two smaller sizes since they 
are aware, as is the City, that the larger containers provide the greater financial 
return. The City decided, when establishing the containerized system, that many 


/continued 
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smaller commercial premises wanted containerized collection but were unable to 
justify the cost of a 3 yard container and would continue to use garbage cans or 
other methods of storage, if smaller containers were not made available. The use 
of numerous garbage cans, trash bins, or storage of refuse on the ground is un- 
desirable since this creates many unwholesome and fire-prone conditions. The rate 
structure was therefore formed so that the 1 cubic yard size lost money, the 2 
cubic yard size almost broke even and the 3 cubic yard size created a surplus to 
subsidize the smaller size. 

If the City were to give up the 3 cubic yard container market and retain 
only the two smaller sizes, the effect would be to increase the cost of the re- 
maining service by approximately $50,000 per year, with the result that smaller 
commercial premises would find it considerably cheaper to dispose of garbage using 
other means such as reverting to garbage cans. This in turn would require that 
the present regular collection beats be revised and three more packer trucks 
acquired for this purpose at a capital outlay of approximately $90,000. This 
would be partly offset by disposal of City container truck units. 

The Vancouver Civic Employees Union has advised the City Clerk by letter 
dated January 10, 1972, that when this report has been submitted to Council and 
before any revisions are made in container rates, the Union wishes to appear before 
Council to advance their views. 

The Vancouver Tenants' Council has , in a letter addressed to the Mayor 
and Council dated January 10, 1972, requested that they be given an opportunity to 
make a formal presentation to Council should representation be made to Council in 
the near future requesting an upward revision in the rates charged for container- 
ized garbage services. 

A letter dated December 20, 1971, addressed to the City Clerk, has been 
received from the Miscellaneous Workers Wholesale and Retail Delivery Drivers and 
Helpers requesting a copy of this report be made available to them before any 
further decision by Council on the matter of the City's rate structure for con- 
tainerized garbage collection. This Union made a presentation to Council on 
November 23, 1971 protesting a report dated June 7, 1971 approved by Council on 
June 15, 1971 where a $60,000 surcharge was removed from the containerized col- 
lection service with the result that the new dumping charges established 
January 1, 1971, for 2 cubic yard containers were reduced from $4.10 to $4.00 
per dump, and for 3 cubic yard containers were reduced from $5.20 to $4.40 per 
dump. One cubic yard containers were not changed. 


The City Engineer recommends : 

A) The City continue to provide a containerized garbage 
collection service on an at cost basis. 

B) The City not vacate the 3 cubic yard container field in 
view of the effect this would have on the cost of providing 
service in the smaller sizes. 

Your Board 

RECOMMENDS that the foregoing report of the City Engineer be adopted. 


DELEGATION REQUESTS - VANCOUVER CIVIC EMPLOYEES UNION 

- VANCOUVER TENANTS COUNCIL 

- MISCELLANEOUS WORKERS WHOLESALE AND 

RETAIL DELIVERY DRIVERS AND HELPERS 


FOR COUNCIL ACTION SEE PAGE{S) iLL 


Board of Administration, March 24, 1972 


9/^ 

4 1 d 

(Social 1) 


SOCIAL SERVICE AND HEALTH MATTERS 


INFORMATION: 


1. Local Initiatives Project 
51234-Relocation Service 


SUMMARY: This is a progress report on the Department of SP/CD's 
experimental Relocation Service funded by a Local Initiatives grant. 
The Relocation Service is provided only to families or persons who 
qualify for public housing and are unable to seek and find suitable 
housing on their own. In ten weeks of operation it has helped many 
people find and move into alternate accommodation which, surprisingly, 
has resulted in a rent decrease for them rather than a rent increase 
as might have been expected. Some persons relocated had been on 
public housing waiting lists for months. 


The Director of Social Planning and Community Development reports 
as follows: 


"The Relocation Service commenced operations on January 10, 
1972 in a warehouse located at 1262 East 6th Avenue where it 
shares space with the Spring Street Project. It is financed 
by a federal grant of $50,544 and a City contribution of 
$4,444. 

The purpose of the Relocation Service is to assist people of 
low and fixed incomes to find alternate housing when it is 
necessary for them to move because of eviction, demolition, 
high rent or health reasons. To qualify for the service 
persons must be eligible for senior citizen or public housing. 

ORGANIZATION. The Relocation Service is managed by a Director 
and Assistant Director, and fourteen other staff whose jobs 
include; house finding, interviewing applicants, manning the 
dispatch centre and taking applicants in their cars to inspect 
housing. Low rental housing is found from a variety of source 
including; vacancy signs, newspaper advertisements and units 
registered with the Relocation Service by landlords and real 
estate firms. 


Each morning staff telephone all low rental units advertised 
in local newspapers and record a detailed description of each 
housing unit. Applicants are then assigned to a driver who 
takes them to visit housing ac conmodati on s which , according to 
the ads or descriptions obtained by telephone, seem to be 
suitable. Each applicant is advised that he or she will be 
shown no more than five housing units considered by the 
Relocation staff as suitable. 

RESULTS. The table below summarizes the results of the 
Relocation Service to March 10, 1972. 


Week 
Mar. 6-10 


1. Housing units recorded 

2. Households desiring relocation 

3. Households disqualified 


100 
42 
28 


Total to 
Mar. 10 


1,370 
486 
150 


Cont'd. . . 
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Week 
Mar. 6-10 


Total to 
Mar. 10 


4. 

Households relocated 

9 

144 

t 

5. 

People relocated 

18 

220 

6. 

Acc.pmmodations shovm 

44 

701 

7. 

Accommodations shown per household 

4.9 

7.2 

8. 

Miles driven 

584 

9,727 

9. 

Cost per person relocated 

$68 

$78 


Twenty-eight percent of the persons receiving this service 
are over sixty-four years of age and fifty-five percent are 
fifty years and over; eleven percent are between the ages 
nineteen and twenty-four years. Forty-three percent are on 
social assistance. Few are employed. Persons helped have 
incomes averaging belov/ $200.00 monthly. Most are elderly, 
ill, physically or emotionally handicapped. A system of 
priorities has been established to ensure that persons most 
urgently in need of help are dealt with first. 

Several questions, based on the exoerience of the Relocation 
Service to date may be raised. "Is the service 

necessary? What would have happened to the persons helped 
in the absence of the service? Does the service reward 
laziness and penalize diligence in the difficult job of 
house hunting? Is there sufficient low rental housing stock 
in the city to make the service worth while? What is the 
minimum staff required to operate such a service on a 
permanent basis? 


The interim report of the 1971 Relocation study, presented to 
the Health and Welfare Committee on February 18 by SP/CD, 
showed that "30% of the persons who were forced to move 
experienced an increase in rent of over 50% immediately 
following the move." The median rent increase was thirty- 
five dollars, monthly. 

By way of contrast, the Relocation Service was able to offer, 
on the average, a small decrease in rent to those who moved. 
The average rent dropped from $95.00 per month to $92.00 per 
month. In the absence of this service, therefore, we can 
assume that applicants would likely have experienced an increase 
in rent. Pensioners and persons on fixed incomes meet this 
increase at the expense of food, clothing and other essential 
items. 

All applicants for the Relocation Service arc carefully 
interviewed. Those who are able to look after themselves 
are disqualified. Low income persons with cars and even 
those without transportation who are able to walk or use 
public transportation do not receive the service. The service 
is offered only to thor.o who do not have the physical, mental 
or economic resources to find housing on their own. Thu^j, 
the service is an equalizer. It neither rewards laziness nor 
penalizes diligence. 


Cont'd. 
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There is a shortage of good low rental housing in Vancouver. 
Very few people on low incomes are able to find housing that 
costs less than 21% of their incomes. In some cases, people 
spend sixty or seventy percent of their incomes on rent. 
The Relocation Service is able to provide its applicants 
with some of the lowest rents available in the city. While 
these rents may still be high for them they are better off 
than they would be were they obliged to find alternate 
accommodation on their own. The service has helped to improve 
the living conditions of some people who have been on public 
housing waiting lists for two ydars. The conclusion is that 
there still seems to be enough low rental housing stock 
available to make the service worthwhile at present. But 
the Relocation Service is not a substitute for new housing. 

The number of staff required to provide a satisfactory level 
of service depends on the elegibility requirements. It 
would appear that the Relocation Service could effectively 
operate with seven full time staff. 

CONCLUSION. The Relocation Service, like all Local Initiative 
Projects, terminates on May 31, 1972. A final report will be 
prepared by the Director of SP/CD in co-operation with the 
Co-ordinator of Data Processing by mid-May. It will state 
reasons for continuing or, discontinuing the service and 
provide supporting data. 

Your Board submits the matter to Council for INFORMATION. 


FOR COUNCIL ACTION SEE PAGE(S) ...££f . 
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BUILDING AND PLANNING MATTERS 

RECOMMENDATIONS ; 

1. To Alter the Existing Gasoline Service 
Station at 2716 East Hastings Street 

The Director of Planning and Civic Development reports as follows: 

"Texaco Canada Ltd. have filed Development Permit Application No. 58269, 
to alter the existing gasoline service station located on this site by 
the installation of new facia treatment and exterior finishes. 

The site is located at the south east corner of East Hastings Street and 
Slocan Street and is in a C-2 Commercial District. 

The Gasoline Service Station policy gs adopted by City Council in October 
of 1968 permits the alteration of the existing gasoline service station 
at this location. 

The site condition will be improved by the provision .of landscaping. 

The Technical Planning Board and the Vancouver City Planning Commission 
recommend that Development Permit Application No. 58269 be APPROVED in 
accordance with the submitted application such plans and information forming 
part thereof, thereby permitting the alteration of the existing gasoline 
service station at this location by the installation of new facia treatment 
and exterior finishes subject to the following conditions: 

1. Prior to the issuance of the Development Permit. 

(a) the landscaping of the site is to be first approved to the satisfaction 
of the Director of Planning 

(b) revised drawings are to be first submitted to the satisfaction 
of the Director of Planning clearly indicating: 

(i) the treatment of the rear elevation of the building 

(ii) the location of any outdoor merchandise displays on this 
site with such being in accordance with the regulations of 
Section 11(10) of the Zoning and Development By-law. 

(iii) details of a suitable screening to the trash enclosure area. 

2. All surfacing and screening of the open portions of the site to be ccn\- 
pleted in accordance with the approved drawings and the relevant 
requirements of Section 12 of the Zoning and Development By-law within 
sixty (60) days from the date of issuance of this Development Permit 
and thereafter to be permanently maintained at all times. 

3. All landscaping is to be provided in accordance with the approved 
drawings within six (6) months from the date of issuance of this Develop- 
ment Permit and thereafter to be permanently maintained in good 
condition at all times. 


4. The development, including the use of all open portions of the site, 
is to be carried out and maintained at all times in accordance with the 
approved drawings and Section 11(10) of the Zoning and Development By- 
law." 


! Your Board RECOMMENDS that Development Permit Application No. 58269 be 
APPROVED in accordance with the recommendations of the Technical 
Planning Board and the Vancouver City Planning Commission. 
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2. Rezoning: Triangular Portion of Land 

Bounded by Argyle Drive, Balmoral Street 
and the Lane South of 55th Avenue 
(South-Amherst Housing Society) 

The Director of Planning and Civic Development reports as follows: 

"An application has been received from Mr. G.D. Steenson, President, 
South-Amherst Housing Society, 2455 S.E. Marine Drive, requesting 
an amendment to the Zoning and Development By-law whereby Lot 8, 
Block 2, D.L. 735 and 728, being the triangular portion of land 
bounded by Argyle Drive, Balmoral Street and the lane south of 
55th Avenue, be rezoned from an RS-1 One Family Dwelling District 
to a CD-I Comprehensive Development District for the purpose of 
'constructing senior citizens' housing.' 

The subject site is triangular in shape, having a frontage on Argyl< 
Drive of 287.2', a depth along Balmoral Street of 144.35' and the 
northerly boundary adjacent to the east-west lane being 240.28'. 
These lands were originally designated as a park when Fraserviev; 
was being subdivided for development but were subsequently abandono 
and are now City owned. 

The surrounding properties to the north and west are zoned and 
developed with single family dwellings. Across Argyle Drive to 
the south, the lands are zoned RS-1, with such lands being develops 
principally by a library and a church. 

HISTORY 


By letter dated November 23, 1971, Mr. G. D. Steenson of 2455 S.E. 
Marine Drive was advised by the Assistant Director of Civic 
Development that the department would support a rezoning applica- 
tion on the basis of a senior citizens development, with a total 
floor space ratio not exceeding 0.60. 

City Council on December 7, 1971, after report from the Board of 
Administration, approved the sale of the subject property to the 
South -Thiers t Housing Society subject to the following conditions: 


•1. Sales price, $25,053.00 


2. Terms - h down, balance in equal payments, in 6, 12 and 
18 months at 9% interest. 

3. Date of sale to be 120 days from the date of Council's 
approval or the date of issuance of a development permit, 
whichever is the sooner. 

4. Rezoning and development in accordance with tlie require- 
ments of the Director of Planning. 

5. Reservation of a public utility easement over the 
southerly and easterly portions. 

6. Purchaser to grant the City an option to repurchase 
the site at the sale price in the event construction 
does not start within 18 months of Council's approval 
of the sale. 

7. Purchaser to grant the City an option to repurchase the 
site at the sales price in the event the site is used 
for other than non-profit Senior Citizens' accommodation, 
for a period of 20 years from the date of Council's 
approval of the sale.' 

The sketch submitted with the application, marked received 'Plannin 
Department, December 31, 1971,' prepared by Hamilton Doyle and 
Associate Architects, 740 Nicola Street, indicates a two storey 
structure, four off-street parking spaces, and containing 22 dwelli 
units, 10 of which contain a bedroom. The floor space ratio, as 
indicated is 0.69. The sketch plan shows the building maintaining 
a minimum setback of 20' from Argyle Drive, 12' from Balmoral Stree 
and 35' from the centre of the lane. 

/cont'd . . . 
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A revised sketch plan was submitted on February 15, 1972, indicating 
a floor space ratio of 0.60 and 21 dwelling units. 

The Technical Planning Board on February 18, 1972 RECOMMENDED: 

'THAT the application be APPROVED, with the use being restricted 
to an apartment building (senior citizens) , customary ancillary 
uses, and off-street parking, subject to prior compliance by the 
owners to the following conditions: 

1. The detailed scheme of development to be first approved 
by the Technical Planning Board, such scheme to be of 
suitable design and compatible with the adjacent single 
family area, with adequate landscaped setbacks and suit- 
able off-street parking. 

2. The floor space ratio not to exceed 0.60 gross. 

3. All utilities to be underground. 

Further, that should the foregoing conditions not be complied 
with within 120 days of approval at Public Hearing to the re- 
zoning, the approval contained in this resolution shall expire.' 

The Vancouver City Planning Commission on March 3, 1972 endorsed the 
Technical Planning Board's reconunendation . " 


Your Board RECOMMENDS that the reports of the Technical Planning Board 
and the Vancouver City Planning Commission be received and the matter 
be referred for the consideration of Council at a Public Hearing. 

3. 3690 West 10th Avenue: Modernize 
Service Station and add Automatic 
Car Wash 


The Director of Planning and Civic Development reports as follows: 

"Imperial Oil Company Limited have filed Development Permit Application 
No. 57367 to remove the existing automotive repair shop and car sales 
show room from this site; modernizing the existing gasoline service 
station by the i nstallation of a new facia and new pump island and to 
construct a 24' x 41.67' building on this site to be occupied by an 
automatic car wash. 

The site is located at the south east corner of V/est 10th Avenue and 
Alma Street and is located in a C-2 Commercial District. 

The gasoline service station policy as adopted by City Council in October 
of 1968 permits alterations and additions to the existing gasoline service 
station at this location. 

The proposed car v/ash building would be constructed adjacent to the City 
lane. Information submitted by the applicant states that the building 
will contain a complete automatic car wash equipment package including 
conveyor brushes and dryer. 

Twenty-five neighbouring property owners were notified of this Development 
PtTmit Application. One letter was received stating no objection, one 
letter was received indicating no objection subject to restricted hours 
of operation and sixteen form letters wor? submitted by Imperial Oil sicjned 
by property owners also indicating no objection to the proposed development. 

The Technical Planning Board and the Vancouver C1tv Plannlna Commission recommen 
that Development Permit Application No. 57367 be approved in accordance 
with the submitted application, such plans and information forming part 
thereof, thereby permitting the removal of the existing automotive repair 
shop and car sales show room from this site; modernizing the existing 
gasoline service station by installing new facia and new pump islands and 
the construction of a 24' x 41.67' building on this site to be occupied 
by an automatic car wash, subject to the following conditions: 

/ cent ' d . . . 
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1. Prior to the issuance of the Development Permit, 

(a) The drawings indicating all landscaping and treatment of the 

open portions of the site to be first approved to the satisfaction 
of the Director of Planning. 

(b) Revised drawings are to be first submitted to the satisfaction 
of the Director of Planning clearly indicating: 

(i) the location of any outdoor merchandise displays on the 
site with such being in accordance with the regulations 
of Section 11(10) of the Zoning and Development By-law. 

(ii) the car wash buijdincj being relocated 5' northward and the 
provision of a. continuous 5' landscaped setback adjacent 
to the southerly property line of the site. 

(iii) details of all free standing signs on the site, there 
bcn'ng not iwre than 7. free standing signs. 

(iv) details of satisfactory screening around the trash enclosure. 

(v) details of satisfactory screening to the site. 


2. All surfacing and screening of the open portions of the site is to 
be completed in accordance with the approved drawings within sixty 
(60) days from the date of any use or occupancy of the proposed 
development and thereafter to be permanently maintained. 

3. All landscaping is to be provided in accordance with the approved 
drawings within six (6) months from the date of any use or occupancy 

of the approved development and thereafter to be permanently maintained 
in good condition at all times. 

4. The development, including the use of all open portions of the site, 
is to be carried out and maintained at all times in accordance with 
the approved drawings and SEction 11(10) of the Zoning and Development 
By-law. 

5. The hours of operation of the car wash are to be restricted to 8:00 
a.m. to 6:00 p.m., Monday through Saturday inclusive, and closed all 
day Sunday." 


Your Board RECOMMENDS that Development Permit Application No. 57367 be 
approved in accordance with the recommendations of the Technical 
Planning Board and the Vancouver City Planning Commission. 

4. Vancouver Public Library: 
Air Conditioning Equipment 

The City Building Inspector reports as follows: 

"Early in 1971, the Construction Branch of the Permits and Licenses 
Department was asked by the Library staff for advice on two widely 
differing proposals to correct defects in the air-conditioning 
system. Chas, W. Leek & Son, Consulting Engineers, provided a 
report recommending the acceptance of a proposal by Broadway Re- 
frigeration & Air Conditioning Co. Ltd. in the amount of $2,963. 
This quotation which is nearly a year old has now been updated to 
$3,260. To this should be added a contingency of $150 to cover 
unforeseen minor items. 

I reqommend that $3,410 be approved to cover the above-noted work 
in the air-conditioning system at the Vancouver Public Library, the 
funds to be charged to the 1972 revenue budget." 

Your Board RECOMMENDS that the recommendation of the City Building 
Inspector be adopted. 
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5. 


Taylor Manor - Fire Controls 


The Director of Welfare and Rehabilitation reports as follows: 

"Taylor Manor is owned by the City of Vancouver and. 
operated by the Department of V.'elfare and Rehabilitation 
as a personal care home for fifty-eight elderly and infirm 
persons. It is anticipated that Taylor Manor will be re- 
placed as soon as possible by the proposed Multi-Level 
Care facility. At best, this will probably take two years. 

Of immediate concern and emergency is the effect of 
the proposed Fire By-Law change on this structure. Accord- 
ingly Fire Chief Konig was asked to carry out a thorough 
inspection ." 

Fire Chief Konig reports: 

'The building in my opinion is grossly inadequate in terms 
of the proposed By-law for Hotels and in view of the use of 
this frame structure as an institution, the requirements for 
a decent standard of safety are even greater. 

Therefore I would recommend the following items be included in 
your cost survey as minimum requirements for this building. 

1. The building to be completely sprinklered throughout. 

(Basement is sprinklered at present.) 

2. Two fully enclosed stairways which have a one-hour fire 

resistive rating thoughout to be constructed within the 
building with direct access from the corridors. Doors 
to be fitted with panic hardware and self-closing devices. 
Exit lights to be installed over points of egress to the 
exits. These stairways will replace the exterior iron 
fire escapes on the north and south end of the building. 

3. The interior corridors to be upgraded by providing a fire 

resistive separation in the centre of the corridors 
dividing the I'jO foot length of each corridor in two. 
Upgrade all doors in these corridors with 1 3/4" solid 
core doors and fill in all transoms with fire resistive 
material. 

4. Provide an additional exit stairway tc grade from the T.V. 

lo\inge assembly room on the main floor at the south end of 
the building. This stair should be located at the west 
end of the wing. 

5. Alter the door leading from the dining wing to the west 

exit stairway to open in direction of travel. This will 
require some modification to the storerooms adjacent to 
this door. 

6. Replace the set of stairs from the porch exit on the 

north end of the lov/er i'loor with a ramp. This will 
offer a second means of egress for wheelchairs. 

7. Unused ventilating ducts to be sealed or properly pro- 

tected with fii-e dampers.' 

Following the inspection by Fire Chief Konig, the following 
estimate of costs was provided by the City Building Inspector, 
Mr. D. A. Matheson. 


1. Installation of sprinkler sy 

2. Building alterations 


stem 



$11,000.00 


cont ' d 


Board of Administration, March 24, 1972 
Clause 5 continued 


(BUILDING - 6) 


In his report, Mr. Matheson advises that the existing 
exterior fire escapes could be left in their present loca- 
tion if the surrounding walls and windows were changed to 
provide the necessary degree of fire rating. If this was 
done, the cost of Building alteration could be reduced by 
$9000 to $2Z|.,500. Considering the fact that we are respon- 
sible for the care of elderly and often confused people, 
particularly in a crisis situation, it is preferable to have 
interior egress from the building and I would suggest the 
installation of two fully enclosed stairways. 

Furthermore, using the existing fire escapes would 
block off a number of windows which are an important 
source of daylight and ventilation. 

To ensure rapid response to a fire it would be ad- 
viseable to install a direct line from Taylor Manor to 
the nearest Fire Hall. Mr. H. D. Nicholson, Assistant 
City Engineer has provided an estimate of $3200.00 

Source of Funds The Comptroller of Accounts advises 
that, if the above recommendations are approved, the re- 
quired amount will be provided in the 1972 supplementary Capital 
Budget. 

The costs of the required alterations to Taylor Manor have 
been discussed with the Deputy Minister of the Department 
of Rehrbilitation and Social Improvement, requesting approval 
to increase the per diem rate sufficiently to amortize the 
expenditure over the next 2 or 3 years. To date no firm 
decision has been received. 

RECOMMENDATION: 


As Director of V/elfare and Rehabilitation, I recommend tliat: 

1) The building alterations as outlined in Fire Chief 

Konig's report be authorized. (Estimated cost 
$44,500.00} 

2) A direct phone line be installed from Taylor Manor 

to the nearest Fire Hall (Estimated cost $3200.00)." 

Your Board RECOMMENDS that the foregoing report from the Director of 
Welfare and Rehabilitation be approved by Council. Furthermore, 
representations to increase the per diem rate to amortize the costs 
continue to be made to the Provincial Government. 


FOR COUNCIL ACTION SEE PAGE(S) H-t.. 
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FINANCE MATTERS 


CONSIDERATION AND RECOMMENDATION 

1. Winter Employment Program - Canadian Federation of Mayors and 
Municipalities 

The City Clerk reports as follows: 

"In connection with resolutions for the forthcoming conference 
of the Canadian Federation of Mayors and Municipalities, only one 
has been received, proposed by the City Engineer as follows, in 
respect of the subject matter: 

•WHEREAS details of the 1971-72 Winter Employment Programs of 
the Government of Canada were not available to the Municipalities 
until a few days before the start of the winter period; and 

WHEREAS earlier announcement of such programs would allow the 
Municipalities to plan more effective and more efficient projects, 
and earlier approval would enable the projects to start at the 
beginning of the winter period; and 

WHEREAS earlier submission of applications would allow the 
Senior Governments to review the proposed projects more carefully, 
to weigh how each would meet the objectives of the programs, and to 
make a more meaningful selection; but acknowledging that such 
programs must be designed to suit the degree and nature of the 
unemployment problem and that the need cannot be accurately predicted 
far in advance; 

NOW, THEREFORE, BE IT RESOLVED that this Federation urge upon 
the Government of Canada : 

THAT the details, but not necessarily the size, of future Winter 
Employment Programs be announced not later than the first of August; 
and 

THAT applications be received up to the first of September and 
then reviewed by the Senior Governments and placed in priority 
listings ; and 

THAT the needs of the coming winter be examined at the first of 
October and the size of the Programs then determined, along with the 
allocation to the various regions in accordance with relative need, 
and 

THAT projects be then approved from the priority listings to 
make up programs of the desired size and regional distribution."' 

Your Board submits the resolution for Council CONSIDERATION and, 
if approved, RECOMMENDS the City Clerk be instructed to advise the 
Federation accordingly. 
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CONSIDERATION 

2. The Canadian Red Cross Society - Grant Equal to Rental of Queen 
Elizabeth Theatre Rehearsal Room 


The City Clerk reports as follows: 

"A letter dated March 10, 1972, has been received from the Canadian 
Red Cross Society advising that the Vancouver Vocational Institute has 
again agreed to sponsor another Blood Donor Clinic, on April 12, 1972. 

As the Institute is extremely short of space and the Rehearsal 
Room of the Queen Elizabeth Theatre is available, the Society is 
requesting a grant of $70.00, equal to the rental of the Rehearsal 
Room for use as a Blood Donor Clinic. 

Your Board notes that Council has approved similar requests from 
this organization for a Clinic each year since 1969." 

Your Board submits the foregoing for the CONSIDERATION of Council. 


FOR COUNCIL ACTION SEE PAGE(S) Hi 
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BOARD OF ADMINISTRATION 
PERSONNEL MATTERS 

SUPPLEMENTARY REPORT MARCH 24, 1972 

RECOMMENDATIONS ; 

1 . Fu nds for Special Work Assignment for Fire Alarm Operator 

The City Engineer and the Acting Director of Personnel Services 
report as follows: 

"A change in the fire apparatus assignment procedures and 
street location cards used in dispatching fire apparatus is required 
for the southwest section of the City predicated by the addition of 
the new King Edward Place and Musqueam Subdivisions. 

In order to change the operating files it will be necessary 
to relieve a Senior Fire Alarm Operator of his normal duties for a 
period of one week. The operator assigned to this task would be 
the Department's most experienced Senior Operator. This work must 
be done before April 12th, 1972, when all of our relief operators 
will be committed for the vacation relief schedule. 

The Acting Director of Personnel Services advises that the 
level of responsibility of this work is above that normally required 
of a Senior Fire Alarm Operator. He therefore recommends that Mr. Smith 
receive his regular rate plus an additional 10% for this one week 
period. This recommendation has been discussed with the President 
of the Vancouver Firefighters Union who is in agreement. 

It is estimated that the cost to provide a relief operator 
and to pay the additional allowance to Mr. Smith will amount to 
approximately $280 and would be required prior to budget approval. 

The City Engineer and Acting Director of Personnel Services 
RECOMMEND that: 

(a) The amount of $280 be added to the Fire Alarm Operators' Salary 
Account 8091/5802 and the expenditure of this money be authorized 
prior to budget approval to enable special work to be carried out 
on assignment information for dispatching fire vehicles. 

(b) Mr. G, Smith receive his regular rate plus an additional 10% 
during the period of this work, estimated at one week." 

Your Board RECOMMEND that the foregoing report of the City 
Engineer and the Acting Director of Personnel Services be approved. 


2 . Business Orientation Programme 

The Acting Director of Personnel Services reports as follows : 

"The Vancouver Chapter of the Administrative Management 
Society is again sponsoring a one-week on-the-job training programme 
for selected students from the Commercial Departments of Vancouver 
Secondary Schools, May 15th through May 19th, 1972. This is the 
same programme which has been approved by Council in past years. 

The students will work as trainees with no salaries, fees 
or other considerations to be offered or paid. The parents of the 
students sign a release which absolves the employer from any 
responsibility for accidents. In many cases, the parents provide 
their own insurance coverage for the student. The plan is of great 
value in providing the students with practical experience and also 
acquaints us with potential candidates for beginning clerical jobs 
at graduation time. 


Cont 'd 
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CLAUSE NO. 2 (continued) 

Several City Departments and the Regional and Municipal 
Employees' Union indicate their willingness to co-operate with 
the Personnel Services Department staff in placing a number of students 
in our service for the week. 

It is recommended that the Personnel Services Department 
again be authorized to co-operate with the Administrative Management 
Society in their Business Orientation Programme for students." 

Your Board RECOMMEND that the foregoing recommendation of the 
Acting Director of Personnel Services be adopted. 


3. Salary and Classification Review - Four Positions Bookmobile - 
Collinqwood Branch, Vancouver Public. Library 

The Acting Director of Personnel Services reports as follows: 

"At its meeting on February 23, 1972, the Vancouver Public 
Library Board approved the following report of the Head of Library 
Personnel Services, subject to the approval of City Council: - 

'At its meeting on November 25, 1969, City Council approved 
abolishing one Librarian I position in the Collingwood Branch 
Library Bookmobile and its replacement by one position 
classified as Bookmobile Supervisor, together with other 
changes . 

Following discussions with Mr. H. Brown, librarian in charge 
of the Collingwood Branch and the Bookmobile service, it is 
apparent that the changed Bookmobile staffing arrangement is 
no longer satisfactory and the service provided is not at an 
acceptable level. A large part of the problem is the difficulty 
of hiring a person with the diversified knowledge and -skills 
required for the Bookmobile Supervisor position, i.e. a 
knowledge of books and the ability to provide reader's advisory 
service to patrons, ability to maintain and drive the large 
vehicle which is now in use, and the ability to supervise the 
clerical operation in the Bookmobile. 

To remedy the situation, it is recommended that the librarian 
responsibilities contained in the Bookmobile Supervisor class 
specification be deleted and that the incumbent of this 
position be responsible only for driving the vehicle and 
insuring that it is properly maintained, and for participating 
in the clerical operations. It is recommended that the position 
presently classified as Bookmobile Supervisor, pay grade 16 
($537 - $643 per month plus 1% for longer hours) be reclassified 
to a new class of Driver-Clerk II and that this class be rated 
at pay grade 15 ($517 - $616 per month). It is further 
recommended that this change be made effective immediately 
following approval of City Council but that the present 
incumbent continue to be paid at his present rate (not including 
the 1% for longer hours) until such time as he vacates the 
position . 

A new class specification No. 562, Driver-Clerk II - Library, 
has been prepared to accurately describe the work to be 
performed. It is further recommended that class specification 
No. 561, Driver Clerk - Library, be retitled to Driver Clerk I 
- Library. 


Cont 'd 
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CLAUSE NO. 3 (continued) 


The librarian duties previously performed by the Bookmobile 
Supervisor would require the establishment of 21 hours per 
week of part-time Librarian I. This would be offset by a 
reduction of 32 hours per week of Library Clerk II time." 

The Acting Director of Personnel Services endorses this report and 
recommends that it be adopted. 

The estimated recurring annual savings of this proposal at 1971 
2nd half rates will be $480. Estimated savings for the 10 month 
period ending December 31, 1972 will be $317. 

This report has been discussed with the Director, Vancouver Public 
Library; the Co-ordinator of Data Processing and Systems; and the 
President, Vancouver Public Library Staff Association, Local 391, 
all of whom concur herein." 

SUMMARY OF RECOMMENDATIONS : 


Incumbent 


Present 
Classification 


Proposed 
Classification 


Effective 
Date 


G. Karpel 


Vacant 


Bookmobile 
Supervisor 

Pay Grade 16 
($537-$643) Plus 
7% for longer hours 

iibrary Clerk II 
Pay Grade 9 
($398-$472) plus 
$30 per month 
driving allowance 


Driver Clerk II 

Library 
Pay Grade 15 

($517-$616) 
Abolish 


When 
Adopted 


When 
Adopted 


One new 
Part-time 
pos i tio n 
(21 hours per 
month) 


Librarian I 
Pay Grade 21 
($4 .42-$5 . 29 
per hour) 


When 
Adopted 


One new 
Part-time 
position 
(3 hours per 
week) 


Library Clerk II When 
Pay Grade 9 Adopted 
($2.61-$3.10 
per hour) 


Incumbent to retain present pay grade (not including 
7% for longer hours) while occupying this position. 


Your Board RECOMMENDS that: 

(a) The foregoing recommendations of the Acting Director of 
Personnel Services be adopted. 

(b) Class Specification No. 570, Bookmobile Supervisor, be 
abolished . 


(c) Class Specification No. 562, Driver Clerk II - Library, 
be approved. 

(d) Class Specification No. 561, Driver Clerk - Library, be 
retitled to Driver Clerk I - Library. 


4^ :> 


Board of Administration, March 24, 1972 (PERSONNEL - 4) 


4. Western Regional Conference - Public Personnel Association 
Attendance; One Employee, Personnel Services Department 

The Acting Director of Personnel Services reports as follows: 

"The Annual Conference of the Western Region of the Public Personnel 
Association is being held in Anaheim, California on April 12th to 14th, 
1972 inclusive. The Chairman of the conference has invited the Acting 
Director of Personnel Services to participate on a labor relations 
panel . 

It is not planned to include this conference in the 1972 Conference 
Roster. However, Mr. B. H. Peterson is prepared to pay travelling 
and other expenses connected with the Conference and requests authority 
for three (3) days leave of absence with pay on April 12th, 13th and 
14th, 1972 inclusive to attend this conference." 

Your Board RECOMMENDS that the foregoing recommendation of the 
Acting Director of Personnel Services to adopted. 


FOR COimClL ACTION SEE PAGE(S) ..i 
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BOARD OF ADMINISTRATION 

PROPERTY MATTERS 
MARCH Ih, 1972 


CONSIDERATION 


1 . Method of Disposal of Single Family 
Residential Lots Situated in Area B 
of Ghamplain Heiff:hts, Zoned; RS-1 

The Supervisor of Property & Insurance reports as follows : 

"The plan of subdivision of Area B of Chan5)lain Heights has now been re- 
gistered. The subdivision consists primarily of l85 single family resi- 
dential lots. 

The City's usual method of selling single family properties is by sealed 
tender. The highest offer received above the upset price placed on the 
lot is recommended to Council for acceptance. This method has the effect 
of creating the highest return to the City. 

In this respect. Council is advised that the last competitive tender call 
in February of this year, was for approximately 18 residential lots, sit- 
uated in the area of l6th Avenue and Kaslo Street. The reaction to this 
tender call was considerable with 138 tenders being received. In each 
case, the lots were recommended for sale above the upset price. 

However, in the marketing of the 133 single family lots situated in Area 
"C" ol Ghamplain Heights, Council adopted the fixed price method of dis- 
posal of single family lots. This was as a result of Council's concern 
that the lots should be offered on a preferential basis to individuals 
wishing to purchase for the purpose of developnent of a residence for 
themselves . 

Council's instructions were that preference was to be given to individ- 
uals, and not more than 2 lots in any block to be sold to other inter- 
ested groups. Construction in every case was to commence within l8 months 
from Cotincil's approval of the sale. The prices for the lots were 
advertised, based on market value confirmed by independent appraisals. 

The reaction to this form of marketing was limited, with an estimated 
total of only 21 lots sold to Individuals in the first 6 months of mar- 
keting. Council was advised of this fact, and as a resiilt, the restric- 
tions on the sale of these lands were removed. All of the 133 lots have 
subsequently been sold to builders and realtors as well as individuals, 
on the fixed price basis. 

CONSIDERAnON: 

The foregoing report is placed before Council for the purpose of deter- 
mining the method ol disposal of single family lots in Area B of Charaplain 
Heights, the options being: 

(a) Fixed price method of disposal with preference given to indi- 
viduals wishing to purchase for the purpose of development of 
a residence for themselves, this being the method which was 
not successful in Area C and was, therefore, discarded by 
Council; 

(b) Fixed price with initial preference being given to individuals 
with sale being restricted in the first instance to one lot 
per individual, but that after the initial period, the lots be 
sold at fixed prices to aryone who wishes to buy them, this 
being the modified and successful method used in Area C. 


(Continued ) 
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Board of Administration, March 21^, 1972 . . . (PROPERTY MATTERS - 2) 
Clause No. 1 (Continued) 


(c) Sealed tender with highest offer above the upset price being 
accepted, this being the City's normal method of property dis- 
posal and probably the preferred method from the financial 
point of view. 

Council might further wish to specify that whichever method is chosen, it 
should apply to the balance of single family lots to be sold in Chaii?)lain 
Heights and not just to Area B, the section currently under consideration. 

Your Board submits the foregoing report of the Supervisor of Property and 
Insurance to Council for its consideration. 

^i- -s:- 

A map of the Champlain Heights area is circulated for information. 


FOR COUNCIL ACTION SEE PAGE(S) 


yes 
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REPORT TO COUNCIL 


STANDING COMMITTEE ON FINANCE 


MARCH 17, 1972 

The Standing Committee of Council on Finance met on Friday, 
March 17, 1972, in the #2 Committee Room, third floor. City Hall, 
at 9:30 a.m. 

PRESENT : Alderman Adams (Chairman) 

Aldermen Bird, Broome, Calder, Linnell, 
Phillips, Rankin and Sweeney 
Mayor T. J. Campbell 

ABSENT : Alderman Wilson (on Civic Business) 

CLERK TO THE COMMITTEE : R. Henry 


Resolved that the Minutes of the meeting of February 10, 1972 
be adopted. 

PART I 

1972 Estimates - Grants 

The Chairman advised the Committee of the City's budget situation 
to date and cautioned the Committee with respect to additional grant 
requests . 

The Committee then reviewed the following grant requests and 
took action as noted: 

(A) The following grants are RECOMMENDED by the Committee as shown: 
App'n . 

No. NAME RECOMMENDATION CONDITIONS 

(amount requested 
in brackets) 

194 Central City ($956) 956 In Lieu of Special 

Mission Water Rates 

245 Salvation Army ($25,000)25,000 

Red Shield Bldg. 
Fund 

384 Vancouvers ($1,000) 1,000 

Theatre in the 
Park 

530 B.C. - S.P.C.A. ($5,000) 5,000 

566 Native ($600) 600 

Daughters of 
B.C. 

676 Metropolitan ($1,500) 1,500 

Communities 
Council 

950 International ($100) 100 

Peach Arch 
Assoc. 

1042 City Hall ($350) 350 

Choristers 


Cont 'd 
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App 'n . 
No. 


615 

( statu- 
tory) 


995 


998 


310 


315 


320 
350/5 


380 


550 


555 


580 


NAME 


Prov. Govt, of 
B.C. - T.B. per 

capita 


RECOMMENDATION 
(amount requested 
brackets ) 


70,500 


CONDITIONS 


in 


Provision for 
Sundry Grants 
in Lieu of Taxes 

Provision for 
Grants Equal to 
Taxes Various 
Hospitals 

Kiwanis Music 

Festival 
( 4 for 

3 against) 

Playhouse 
Theatre Co. 


(35,000) 35,000 
(15,000) 15,000 


Council protest 
this grant and the 
Board of Administration 
I prepare a resolution 
for submission to U.B.C 
based on the Regional 
District assuming all 
charges for this service 


M 


(3,750) 


300 


(38,000) up to 
38 ,000 


Vancouver Opera 
Association 

Vancouver Art 
Gallery Assn. 


(25,000) up to 
15,000 

(120,884)109,984 
(72,480) 1,630 


In Theatre rental for the 
period June 1st, 1972 to 
May 31st, 1973. 
(It is noted that this 
amount is in addition to 
the $15,345 approved by 
Council earlier this year 
which was for the period 
January to May 1972) 

In Theatre rental 


Vancouver Symphony (55,000) up to 
Society 46,000 


Vancouver Lower (20,519) 10,000 

Mainland Industrial 
Dev . Comm . 

Greater Vancouver (125,000) 
Visitors & Conv. 100,000 
Bureau 


operating costs 
major repairs N & N.R. 
(for action on balance 
of Art Gallery grant 
request see Page 3 ) 

In Theatre rental 
except those programs 
that are commercially 
sponsored . 


School Safety 
Patrols 


(2,500+) up to 
2 ,800 


Subject to recommendati 
of the Official Traffic 
Commission 


Cont 'd 


STANDING COMMITTEE ON FINANCE, March 17, 1972 


App'n. NAME RECOMMENDATION CONDITIONS 

No. (amount requested 

in brackets) 

953 Vancouver Sea (37,500) 10,000 Plus a further grant on a 

Festival Society matching grant basis of 

dollar for dollar of any 
contribution to the Sea 
Festival from any source 
other than the two senior 
governments, up to a 
maximum of $10,000 

Killarney Senior 1,000 
Concert Band 
(7 for - 2 against) 

Federation of (400) 200 Half of Theatre rental 

Russian Canadians (for balance of this 

organization's grant 

request see below) 

(B) 

The Committee RECOMMENDS that NO ACTION be taken with respect to 
the following grant requests : 

App'n. ifihHE RE QUEST 
No. 

540 B. C. & Yukon 3,000 

Chamber of Mines 

590 Vancouver Safety 7,500 

Council 

250 Canadian Youth Hostels 20,000 

Association 

305 Vancouver Little 5,000 

Theatre Assn. 

745 First Aid Ski Patrol 3,165 

1077 Burnaby Hastings Rotary Unspecified 

Band 

Federation of Russian Unspecified 

Canadians (Capital Grant) 

Shawnigan Lake Summer 11,180 
School of Arts 


PART II 

The following actions of the Committee are submitted to Council 
fdr INFORMATION : 

Afp'n. NAME REQUEST 


31 


0/5 Vancouver Art Gallery $ 850 - tall-esdope Deferred pending 

Association 70,900 - office the hearing of a 

alterations delegation from 
10,000 - additional the Association^ 
staff and comments from 

the Building 
Inspector - re the 
office alterations 


Cent 'd 
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05 


J 90 


NAME 


City Planning 
Commission 


Vancouver Bach Choir 


REQUEST 


($15,000 Est.) 


($5,400) 


$35 B. C. Housing Management (200,000) 

Commission 


Deferred pending 
a report from the 
Boarr3 of J^dmin istratioT 


Deferred pending 
the hearing of 
a delegation 


Referred to the 
Board of Administration 
in view of the G.V.R.D. 
assuming liabilities . 
of public housing 


In considering the foregoing requests the Committee noted 
summary sheet prepared by the Finance Department with respect to 
gijants approved previous years;, also a report dated March 15th, 1972 
id further explanation of the Vancouver Art Gallery's grant request. 

The Committee was advised that the balance of the grants 
welre being reviewed by the Social Planning/Community Development Joint 
Technical Committee who would be submitting recommendations to the 
nejxt meeting of the Finance Committee. 


(Mayor Campbell and Alderman Linnell arrived after the meeting 
had commenced.) 


FOR 


COUNCIL ACTION SEE PAGE(S) i/^^.^i-^/ 
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STANDING COMMITTEE ON FINANCE 


MARCH 23, 1972 


The Standing Committee of Council on Finance met on Thursday, 
March 23, 1972, in the #1 Committee Room, third floor. City Hall at 
9:45 a.m. 


PRESENT : 


ABSENT : 


Alderman Adams (Chairman) 
Aldermen Bird, Broome, Calder, Hardwick, 
Linnell, Phillips, Rankin, Sweeney and 
Wil son 

His Worship the Mayor (on Civic Business) 


CLERK TO THE COMMITTEE ; R. Henry 

1972' Estimates - Grants 

The Committee continued its review of 1972 Civic grant requests 
and noted a Board of Administration report of March 20th, 1972, 
containing particulars and recommendations as submitted by the Joint 
Technical Committee. 

(A) The following grants are RECOMMENDED by your Standing Committee 

subject to the conditions set out in each case, as contained in 

Pages 4 to 7 of the Board of Administration report of March 20th, 1972, 


APP 'N. 
NO. 

105 

107 
110 


111 
118 

173 
198 

545 
610 

640 

648 


NAME 

Family Service 
Agency 

Activator Unit 

Dugout Day Centre 


RECOMMENDATION 
(amount requested 
in brackets) 

(60,000) 35,000 


ADDITIONAL 
CONDITIONS 


(10,000) 
(4,500) 


Meals on Wheels 
(VON) 

Crisis Intervention 
& Suicide Prevention 
Centre 

Salvation Army 

Canadian Paraplegic 
Assoc . 

Big Brother of B.C. 

Kiwassa Neighbourhood 
Services Assn. 

Neighbourhood Services 
Assn . 

Neighbourhood Services 
Assn. - Community 
Development 


5 ,000 
4, 000 


(5,000) 5,000 

(10,000) 5,000 

(19,500) 12,000 

(6,500) 5,000 

(32,000) 12,500 

(5,000) 5,000 

(38,000) 30,000 

(35,000) 35,000 


Provincial Gov't, 
to match the City's 
contribution dollar 
for dollar up to the 
amount shown 


Cont 'd, 
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] ^ART A (continued) 

ipp 'N NAME 
NO. 


672 


682 


Boys Club of 
Vancouver 

Canadian Diabetic 
Association 


RECOMMENDATIONS 
(amount requested 
in brackets) 

(15,000) 10,000 


ADDITIONAL 
CONDITIONS 


(1,000) 


1 ,000 


FURTHER RECOMMENDED THAT payment by the City for shareable costs 
under CAP be made only upon receipt of invoices showing expenditure 
(Jetails and other supporting financial data required by the Director 
of Finance for claim purposes. 


B) INFORMATION CENTRES 


NO. ■ 


115, 
141 
605 
608 
612 
614 
616 
620 


NAME 


Fraserv iew-Killarney 
Information Centre 

United Community 
Services Info. Centre 

Riley Park - Infor. 
Centre 

Frog Hollow 
Neighbourhood House 

Mount Pleasant 
Info. Centre 

Grandview-Woodland 
Info. Centre 

Kitsilano Info. 
Centre 

West End Community 
Bulletin Board 


624 

626 

628 
630 


Khalsa Diwan Info. 
Centre 

Cedar Cottage Info. 
Centre 


RECOMMENDATIONS 
(amount requested 
in brackets) 

(3,300) 3,000 


(2,500) 2,500 


(3,716) 3,462 


(4,330) no grant 


(2,827) 2,827 


(3,776) 3,400 


(4,000) 3,340 


(1,918) up to 
1,918 


(5,016) no grant 
(1,605) no grant 


ADDITIONAL 
CCWDITIONS 


Subject to a report 
from the Board of 
Administration regardinc 
suitability of a 
location 


Skid Road Info. Centre (3,120) 1,000 
Renfrew Info. Centre (5,825) 4,375 


FURTHER THAT the grants be made only on receipt of proof of 
pkyniont of services. 
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PART B (continued) 


AREA COUNCILS 


APP 'N. 
NO. 


603 


615 


NAME 


Riley Park Area 
Council Youth 
Enterprises 

Grandview-Woodland 
Area Council 


RECOMMENDATION S 
(amount of request 
in brackets) 

(1,850) no grant 
(3,500) no grant 


GENERAL 


130 
132 
136 

141 

144 

146 
148 
151 

160 
177 

180 
183 

191 

573 
155 

1060 


Se-Cure Organization (3,000) no grant 
of B. C. 

X-Kalay Foundation (15,000) no grant 
Society 


Mental Patients 
Assoc. 

United Community 
Services 

Outward Bound of 
B. C. 


(10,000) 4,500 

(10,000) no grant 
(15,050) no grant 


YWCA - Rooms Registry( 10, 000) no grant 
Educo School 


Western Institute 
for the Deaf 


(5,000) no grant 
(16,000) 6,200 


B.C. Borstal Assn. (3,600) no grant 

Vancouver Community (31,000) 10,000 

Legal Assistance 

Society 


3-H Society 


(10,000) 5,000 


John Howard Society (3,000) no grant 
of B. C. 

Victorian Order of (30,000) 17,500 
Nurses 


SPEC 


(7,000) no grant 


Vancouver Neurological (12 ,600) 6,000 
Centre 

YWCA - Pender Branch (9,500) 7,200 

God's Rescue Mission (1,800) 1,000 


CONDITIONS 
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The following grant requests did not receive eight (8) 
vdtes in the Committee and are submitted for the CONSIDERA 
Ccuncil. 


AEP'N. 

^o. 


196 


affirmative 
riON of 


3 36 


113 


NAME 


Vancouver Indian 
Centre Society 
(7 for - 
2 against) . 

Community Music 

School 
(6 for - 3 against) 

Fraserview-Ki Harney 
Area Council 


REQUEST 


15,000 


11 ,,000 


5,555 


RECOMMENDATION CONDITIONS 
(by Joint Tech. 
Committee) 


15,000 


5,200 


2,500 


162 


650 


for six months 
and on a 
matching basis 
and the Board 
of Administration 
report at the end 
of the six-month 
period . 


Elizabeth Fry Society 6,831 
(6 for - 4 against) 


Seafarers Union 
of B. C. 


Unspecified 


5,000 
2 ,500 


VANCOUVER ART GALLERY - GRANT 


The Committee received a delegation from the Vancouver Art 
Gajllery speaking in support of the following grant requests : 

Aijd itional Staff - (a) Registrar - $7,500 

(b) Librarian - 2,500 

Me Jor repairs - new and non-recurring 


Replacement of twelve-foot ladder by a tall-escope - $850.00 
Office alterations - $70,900 


The Building Inspector advised the Committee with respect 
tb tHe'se a'lterations . 


After due consideration, the Committee RECOMMENDED that grants 
bej made to the Vancouver Art Gallery Association for .the purposes as 
stjated : 

Tall-escope - $ 850 

Office alterations - up to $70,900 

FURTHER THAT the source of funds be reviewed by the Committee 
when the Supplementary Capital Budget is urder consideration. 

FURTHER THAT the request of a grant for additional staff be 
rejected . 


The Committee adjourned at approximately 11:20 a.m. 


FOR COUNCIL ACTION SEE PAGE(S) 
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CITY OF VANCOUVER 


REGULAR COUNCIL MINUTES 


A Regular meeting of the Council of the City of Vancouver 
was held on Monday, April 10, 1972, in the Council Chamber, at 
approximately 2:00 p.m. 

PRESENT ; His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 
Hardwick, Linnell, Phillips, 
Rankin, Sweeney and Wilson. 

CLERK TO THE COUNCIL; R. Thompson. 


PRAYER 

The proceedings in the Council Chamber were opened with 
prayer . 

'IN CAMERA' MEETING 

The Council agreed to an 'In Camera' meeting later this 

day. 

ADOPTION OF MINUTES 

MOVED by Alderman Bird, 
SECONDED by Alderman Linnell, 

THAT the Minutes of the Regular Council Meeting (including 
'In Camera'), dated March 28, 1972, be adopted. 

- CARRIED 


BUSINESS OF THE DAY 

MOVED by Alderman Adams , 
SECONDED by Alderman Phillips, 

THAT the Council proceed with the agenda of business pre- 
sented, as in the case of a Regular Meeting. 

- CARRIED 


COMMITTEE OF THE WHOLE 

MOVED by Alderman Calder, 
SECONDED by Alderman Sweeney, 

THAT the Council resolve itself into Committee of the 
Whole, His Worship the Mayor in the Chair. 


- CARRIED 
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COMMUNICATIONS OR PETITIONS 

1. School Board Budget 
By-law No, 2 

MOVED by Alderman Bird, 

THAT the communication from the Returning Officer, dated 
April 6, 1972, setting out the result of submitting the School 
Board Budget By-law No. 2 to the property owners concerned, 
on Wednesday, March 29, 1972, when the 'Yes' votes received 
amounted to 42.16% and, therefore, did not meet the required 
three-fifths of all the votes validly cast, be received for in- 
formation . 

- CARRIED. 

2 . Evening Meetings 

MOVED by Alderman Adams, 

THAT the monthly report of the Deputy City Clerk, under date 
of April 7, 1972, in respect of Evening Meetings, be received. 

- CARRIED. 

3 . Animal Pathology Laboratory 
DND Building - Jericho 

The Vancouver City Planning Commission, under date of March 10, 
1972, advised of an application from the Department of Public Works 
of Canada to use an existing DND Building on the Jericho site 
as an animal pathology laboratory. While the Commission recom- 
mended approval, a time limit, not to exceed five years, was 
suggested . 

It was noted that a branch of the National Research Council is 
located in another of the DND buildings. The Commission, therefore, 
is concerned that these uses might increase in an area which is 
oriented to residential use. The following resolution was submitted, 
therefore : 

"THAT the Commission express its concern at the develop- 
ment of scientific establishments in the Jericho Area 
and respectfully ask Council to take up this matter with 
the Provincial Government and the University of British 
Columbia with a view to accommodating these types of 
uses within the Scientific Research Centre at U.B.C. as 
soon as possible." 

MOVED by Alderman Hardwick, 

THAT this communication be received, and the matter be left - 

in the hands of His Worship the Mayor. 

- CARRIED. 

4 . Shannon Estate 

In connection with a request, dated April 4, 1972, from the 
Park Board, setting out a resolution with respect to the Shannon 
Estate property and asking for a delegation appearance, it was 

MOVED by Alderman Linnell, 

THAT the Council receive a delegation from the Park Board, 
accordingly. 


- CARRIED. 
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COMMUNICATIONS OR PETITIONS (cont'd ) 

5 . Park and Ride 

Experimental Programs 

His Worship the Mayor submitted the following communication, 
under date of April 7, 1972: 

"Members of City Council will be pleased to know that the 
Hastings Park & Ride program with free parking at a 
P.N.E. lot is receiving tremendous public support, far in 
excess of the minimum 300 return fares per day for a break- 
even operation. 

After consultation with the Chairman of the Standing Com- 
mittee on Transportation I am recommending that Council 
refer the following matters to the Standing Committee for 
discussion and recommendation to Council: 


(a) Consideration of a Park & Ride service from Richmond via 
Oak St. to City Centre. Mayor Anderson has this matter 
under review with his Transportation Committee. 

(b) City Council in 1967 authorized an experimental Park & 
Ride service from the North Shore via exclusive bus 
lane during peak hours to the City Centre . This ser- 
vice did not get off the ground because of strong 
protest from the North Shore Councils. This situation 
has changed and the North Shore is supporting Park & 
Ride. I suggest the Committee consider: 

1. North Shore Municipalities provide the Free Parking 
lot near the north approach to Lions Gate Bridge; 

2 . That the Department of Highways be requested to 
institute an exclusive bus lane on the Lions Gate 
Bridge in the direction of the peak hour flow; 

3. That the City maintain strict enforcement of the 
existing curb lane bus only operation on Georgia 
Street . 


4 . Burrard Inlet 3rd Crossing 

Consider requesting the Federal authorities to 
establish a small Task Team to which should be in- 
vited an appointee of the Provincial Department of 
Highways and an appointee of the Greater Vancouver 
Regional District. The function of the Task Team 
would be to review the Swan Wooster Report together 
with Technical papers submitted by organizations at 
the Public Meetings. Assigning a special task to 
the proposed team could result in an early report to 
the Minister of Transport." 


MOVED by Alderman Wilson, 

THAT this communication and the matters set out therein for 
Committee consideration, be referred to the' Standing Committee 
on Transportation. 


- CARRIED. 
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A. Board of AcMinistration, 

GENERAL REPORT, April 7, 1972 

WORKS AND UTILITY MATTERS 

MOVED by Alderman Bird, 

THAT Clauses 1 and 2 of the Board of Administration report 
(Works and Utility Matters), dated April 7, 1972, be adopted; and 
Clauses 3, 4 and 5 be received for information. 

- CARRIED. 

SOCIAL SERVICE AND HEALTH MATTERS 

MOVED by Alderman Adams, 

THAT the report of the Board of Administration (Social Service 
and Health Matters), dated April 7, 1972, be adopted. 

- CARRIED. 

HARBOURS AND PARKS MATTERS 

Contract for Construction of Douglas 
Park Community Hall Addition and 
Allocation of Additional Five Year 
Plan Funds 


In connection with this report, it was 

MOVED by Alderman Adams , 

THAT the following be approved, and the matter of financing 
relative to the Riley Park Project be referred to the Standing 
Committee on Finance when dealing with the Capital Budget: 

(1) Approval of awarding a contract for construction of the 
Douglas Park Community Hall Addition to the Ballarin 
Bros. Construction Company, Ltd. for $126,188, said 
contract to be to the approval of the Corporation 
Counsel . 

(2) Reallocation of funds allocated in advance of the 1972 
Capital Budget from the 1971 - 1975 Five Year Parks- 
Community Service Centre Facilities Fund by transferring 
$40,000 to the Douglas Park Project from the Riley Park 
Project to provide a total amount for the project of 
$154,143 including a Senior Citizen Grant of $24,143 
from the Provincial Government of B.C. 

- CARRIED. 

BUILDING AND PLANNING MATTERS 

Grant Request: Hastings Sunrise 
Action Council (Clause 1) 

MOVED by Alderman Bird, 

THAT Clause 1 of the Board of Administration report (Building 
and Planning Matters), dated April 7, 1972, be approved, subject 
to filing with the Comptroller of Accounts, proof of payment of 
expenditures . 


CARRIED BY THE 
REQUIRED MAJORITY. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (Cont'd) 
BUILDING AND PLANNING MATTERS (cont'd) 

Height of Schools (Public or 
Private) in the RS-1, 2 and 4 
One-family Dwelling Districts 
and RT-2 District 
(Clause 4) 


In respect of this clause, it was 

MOVED by Alderman Bird, 

THAT the Director of Planning and Civic Development be 
authorized to make the required applications to amend the By-law 
and District Schedules accordingly, and such amendments and related 
reports be submitted directly to Public Hearing. 

- CARRIED. 

Housing for Senior Citizens: 
Proposed Women's Residence - 
1280 Nicola Street 
(Clause 5) 

In connection with this clause, it was agreed to hear a 
delegation, as requested, but at a meeting of the Standing Com- 
mittee on Planning and Development. 


Balance of Building and 
Planning Matters 

MOVED by Alderman Broome, 

THAT Clauses 2 and 3 of the Board of Administration report 
(Building and Planning Matters), dated April 7, 1972, be adopted. 

- CARRIED. 

FIRE AND TRAFFIC MATTERS 

Journey Home Study - 

Safety of Hospital Employees 

MOVED by Alderman Calder, 

THAT, in accordance with the request received. Council receive 
a delegation from the Registered Nurses Association of B.C., at 
which time this clause be considered further. " 

- CARRIED. 

FINANCE MATTERS 

MOVED by Alderman Calder, 

THAT the report of the Board of Administration (Finance Matters), 
dated April 7, 1972, be approved. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 
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B. Personnel Matters, 
Supplementary Report, 
April 7, 1972 

MOVED by Alderman Broome, 

THAT the report of the Board of Administration (Personnel 
Matters), dated April 7, 1972, be adopted. 

- CARRIED. 

C. Property Matters, 
April 7, 1972 

Lease Renewal to Boys' Club of Vancouver, 
395 E. 6th Ave, and 900 E. 12th Ave. 
(Clause 1) 

MOVED by Alderman Bird, 

THAT the leases as requested by the Boys' Club of Vancouver, 
as referred to in this clause, be approved, subject to the re- 
coininendation of the Supervisor of Property and Insurance contained 
in the clause . 

- CARRIED. 

Sale: S/S Georgia Street between 
Gore and Main Streets 
(Clause 3) 

MOVED by Alderman Adams, 

THAT, in respect of sale of city-owned Lot 31, Block 20, 

D. L. 196, to the adjoining owners of Lot 32, as referred to in this 
clause, approval be given, subject to the recommendations of the 
Supervisor of Property and Insurance contained in the clause. 

- CARRIED. 

Balance of Property Matters 

MOVED by Alderman Bird, 

THAT Clauses 2 and 4 of the Board of Administration report 
(Property Matters), dated April 7, 1972, be adopted. 

- CARRIED. 

D. Area bounded by King Edward Ave., 

Arbutus St., Normandy Private Hospital 
and Prince of Wales Secondary School 

The Board of Administration, under date of March 28, 1972, 
submitted a report of the Director of Planning and Civic Develop- 
ment, in regard to development of the area bounded by King Edward 
Avenue, Arbutus Street, Normandy Private Hospital, and Prince of 
Wales Secondary School, in which details of the proposed develop- 
ment of this area are set out. 


(continued) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


Area bounded by King Edward Avenue, 
Arbutus St., Normandy Private Hospital, 
and Prince of Wales Secondary School 
(continued) 

The recommendations of the Director of Planning are as 
follows : 


" 1. The overall Development concept to be APPROVED subject to compliance 
with the following: 

(a) The detailed scheme of development to be approved by the 
Technical Planning Board after consultation with the Design Panel 
on architectural design. The detailed scheme to be generally 

in accordance with the concept plan as submitted for Marathon 
Realty and stamped received 'City Planning Department - March 
14, 1972.' 

The Technical Planning Board, in considering the detailed scheme 
of development shall have regard to:- 

- The landscaping and treatment of all open portions of the 
site being to a high standard including the provision of 
substantial tree and shrub planting both throughout the site and 
within the off-street parking areas. Special regard be given to 
the periphery of the site adjacent to the City Streets. 

- The location of all on-site parking areas and tte location, 
design and treatment of any proposed carports. 

- The provision, design and location of suitable off-street 
loading and unloading facilities. 

- The provision of suitable designed garbage collection facilities 
to serve the whole development. 

- The treatment of all roofs of buildings with special regard 
being given to any requested roof top equipment. 

- All site lighting including any desired illumination of the off- 
street parking area. 

- Signs and standards of desired advertising with all signs being 
compatible with residential environment and character of the area. 

(b) The gross floor space ratio for the site not to generally excqed 
0,67 with the Personal Care Home/Private Hospital portion of the 
development not to generally exceed 0.45. 

(c) The number of required off-street parking spaces to be generally 
in accordance with the requirements of SEction 12 of the Zoning 
and Developmont 3y-lnw together with such additional number of 
spaces for the Conuiiorcial portions of the development as all 
considered necessary by the Technical Planning Board on report 
from the City Engineer and the Director of Planning. 

(d) All points of vehicular ingress and egress to be subject to prior 
approval by the Technical Planning Board on advice from the 
City Engineer with there being no vehicular ingress or egress 
from that portion of Nanton Avenue west to Arbutus Street except 
for a truck service road to the Commercial facilities. 


(continued) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 
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Area bounded by King Edward Avenue , 
Arbutus St., Normandy Private Hospital, 
and Prince Edward Secondary School 
(continued) 


(e) The easterly 17' of the site adjacent to the west side of Arbutus 
Street to be first dedicated to the City for Street widening 
purposes to achieve a 100' wide Arbutus Street. 

(f) All access, location and directional controls to the adjoining 
streets to be to the satisfaction of the City Engineer and the 
Director of Planning with arrangements being first completed by 
the developer to the satisfaction of the Corporation Counsel for 
payment of all costs of traffic control measures required for the 
movement of traffic related to this Comprehensive development. 

(g) That any land requirements for public park or recreational 
purposes - or alternate financial arrangements be first determined 
by the City Council on report from the Board of Parks and Public 
Recreation and the Director of Planning. 


RECOMMENDATION OF TECHNICAL PLANNING BOARD 

The Technical Planning Board after consideration of the concept drawings 
and other supporting information recommend APPROVAL of the recomnendations 
of the Director of Planning." 

MOVED by Alderman Hardwick, 
THAT, 

(a) The recommendations of the Director of Planning and 
Civic Development and the Technical Planning Board be 
received . 

(b) The application to amend the Zoning and Development By- 
law to provide for a Personal Care Home and Private 
Hospital (Medical Services only) be referred to a Public 
Hearing after report from the Vancouver City Planning 
Commission, at which time Council also consider in publi 
hearing the new development concept proposals, with the 
public being so informed. 

(c) This report specifically be brought to the attention 
of the Park Board, in respect of Recommendation 1. (g) 
above . 

- CARRIED. 

E. Report of Special Committee 
re Illegal Suites - Hardship 
Cases, — March 8. 1972. 

The Special Committee re Illegal Suites - Hardship Cases, 
submitted the following report, under date of March 8, 1972: 


(continued) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Report of Special Committee 
re Illegal Suites - Hardship 
Cases (continued) 


"The Committee of Officials has considered the following requests 
under the policy established by Council concerning Illegal Suites - 
Hardship Cases, and reports as follows: 

(a) The following applications recommended for approval by the 
sub-committee, be approved: 

Mrs. Elly Witt (owner) , 469 East 50th Avenue 

Ruth Gable (tenant), 822 East 49th Avenue 

Carol Lynn Burzek (tenant), 2660 Bast 47th Avenue 

Mrs. Mary Dennis (owner), 2324 East 30th Avenue 

Mrs. Margaret E. Houston (tenant), 995 East 64th Avenue 

Mrs. Koljeet Mann (tenant), 112 East 50th Avenue 

Mrs. Margaret E. McGill (owner), 2233 Seralin Drive 

Mary Agnes Sweers (owner), 741 East King Edward Avenue 

Geza Repas (tenant), 820 West 18th Avenue 

Victoria Hurd (tenant), 1624 Frances Street 

Mrs. I.E. Padget (tenant), 6405 St. Catherines Street 


(b) the following applications be approved for one year from the 
date of this Resolution: 

Rashid Ahmad Chaudhry (owner) , 1195 East 62nd Avenue 
Yvonne Jones (tenant), 1059 Bast 12th Avenue 
Alice Rasmussen (tenant) , 2465 Triumph Street 
Mrs. Olive Hosick (owner), 1256 East 59th Avenue 
Mr. Ajit Singh Chohan (owner), 2637 Duke Street 


(c) the following applications be approved for six months from the 
date of this Resolution: 

Darlene Faye Fodor (tenant), 3095 East 26th Avenue 
Frank Cirko (tenant), 2742 East 16th Avenue 
Mark Joseph Metcalfe (tenant) , 995 West 22nd Avenue 
Ronald Sliworsky (tenant), 196 East 22nd Avenue 


(d ) the following applications be not approved: 

Americo and Evangelina Batista (owners), 1745 Graveley Street 


(e) in respect to the above-mentioned, the City Building Inspector 
be instructed to withhold enforcement action and to carry out 
the policy as adopted by Council on December 17, 1963, and as 
amended by Council on November 10, 1964," 


MOVED by Alderman Bird, 

THAT the foregoing report of the Special Committee re Illegal 
Suites - Hardship cases, dated March 8, 1972, and containing 
Clauses (a) to (e), be approved. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

F. Report of the Vehicles for 
Hire Board, April 5, 1972 
- Charter Limousine - Rates 

Alderman Rankin, Chairman of the Vehicles for Hire Board, 
submitted the following report in respect of Charter Limousine - 
Rates, under date of April 5, 1972: 
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"At the last meeting of your Vehicles for Hire Board on 
March 30, 1972, the Board had before it for consideration a 
request from Bowel, McLean Motor Company Ltd. , for an increase 
in the rates for Charter Limousines as follows: 

" Present Rates 

Time or mileage for each hour or fraction 

thereof 

or per mile (whichever is greater) 
Minimum fee 


$10.00 
.60 
25.00 


Proposed Rates : 

Time or mileage for the first hour $15.00 
For each hour thereafter or fraction 

thereof 12.00 
or per mile (whichever is greater) 0.65" 

Your Board noted that Bowel 1, McLean Motor Company was the 
only active limousine service in the City and after careful consid- 
eration, your Board 

RECOMMENDS 

THAT the request of Bowell, McLean Motor Company Limited for an 
increase in rates covering Charter Limousines in the City of Vancouver 
be agreed to and the by-law amended accordingly." 


MOVED by Alderman Rankin, 
I THAT the recommendation in the foregoing report be approved. 

- CARRIED. 

G. Report of Vehicles for 
Hire Board, April 5, 1972 
- Taxi Cab Licenses - 
Stabilization of capitalization 

In connection with the report of the Vehicles for Hire 
Board, dated April 5, 1972, with respect to "Taxi Cab Licenses - 
Stabilization of Capitalization," it was agreed to hear a delega- 
tion from the Vancouver Taxi-Cab Owners' Association, as requested. 

H. Report of Standing Committee 
on Finance - April 6, 1972 

MOVED by Alderman Adams, 

THAT the Standing Committee's recommendations, contained in 
the report of the Standing Committee on Finance, dated April 6, 
1972, be adopted, after correction in clauses (k) and (1), page 5, 
by substituting $30,000 for $50,000 where the latter sum appears in 
these clauses. 

- CARRIED. 
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Report of Stauiding Committee 
on Finance 

(continued) 

MOVED by Alderman Adams, 

THAT the communication from the Vancouver Council of Women, 
dated April 8, 1972, with regard to police personnel, 
be received for information . 

- CARRIED. 


* Interview Expenses f qr 

Three candidates: Dept. of 
Permits and Licenses 

The Board of Administration, under date of April 6, 1972, 
submitted the following report: 


'The Acting Director of Personnel Services reports as follows: 


"The position of AsHistant Director of Inspections was posted on 
September 6, 1971 and subsequently advertised in newspapers and 
Professional Journals across Canada. A short list of three 
applicants was prepared by the Personnel Services Department 
for consideration by the Board of Administration. " " 


Due l-.o the importance of the position the Acting Director of 
Personnel Services believes it c£iscntial that the three candidates 
be brought to Vancouver for personal interview and assessment. 

The total cost of bringing the three candidates to Vancouver for 
two days would be approximately: 

Air Faro 2 x $158 = $316.00 

1 x.$ 26 = $ 26.00 

Ilotol Expenses 3x2 nts x$ 19 - $ 114.00 

TOTAL $45Ji^^. 

The Co.v.ptrol lor of Accounts advises that these monies are available 
from Aj-'proj^riation Number 7090/059 "General Government-Miscellaneous 

RRCOMtinHDS that the above recommendation of the Acting 
Director of Personnel Services be adopted. ' 


MOVED by Alderman Bird, 

THAT the recommendation of the Board of Administration in 
the foregoing report be approved. 


- CARRIED. 


Regular Council, April 10, 1972 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

J. Tender No. 724 - 

Maple Tree Square Paving 

The Board of Administration, under date of April 5, 1972, sub- 
mitted the following report: 

• The City Engineer reports as followaj- 

"Tenders for the paving of Maple Tree Square with P.C. 
Concrete base slab and brick surfacing were opened on March 27 j 1972 
and referred to the City Engineer for tabulation and report to the 
Board of Administration. 

All tenders have been checked and are in order. Tabulations 
of Tender No. 72^ have been circulated to Council. 

On February 15, 1972, Coiincil approved the East Gastown 
Report Phase I 'Maple Tree Square' at an estimated cost of $273,000. 
In that report, the estimated cost for the work covered by the above 
tender amounted to $228,000 including normal City overheads with a 
construction period of three months. The lowest bid, however, 
submitted by Capital City Construction Limited was in the amount of 
$2^-7,300 (not including City overheads), or $28kj395 including City 
overheads. All bidders estimated that this work would take four 
months to complete. 

Other than the brick sidewalk adjacent to the new Woodwards 
Parking Garage on Water Street upon which this estimate was based, 
the City has had no recent experience in this type of construction. 
The special nature of the work has resulted in higher unit prices 
than anticipated. 

In addition, the Property Owners' request that vehicular 
and pedestrian access be provided at all times is a contributing 
factor in the higher cost and length of time estimated to complete 
the work. 

In order to award a Contract and proceed with this phase 
of the project an appropriation of $28^-j395 is required from 
Beautif ication funds. Of this amount, #21^,395 can be provided 
from the $^-25,000 previously approved by Council in the 1969 
Supplementary Capital Budget for Beautif ication Projects and 
$70,000 representing the Federal/Provincial contribution to be 
adveinced from the funds authorized in the 1971/75 Five Year Plan 
pending receipt of actual fimds from Federal/Provincial sources. 
Council should be aware that the landscaping, street furniture, 
street llshtlng, drainage and irrigation originally estimated at 
$^•5,000 will be additional costs over and above the $28^-,395« 

The City Engineer RECOMMENDS thatt- 

(a) An appropriation of $28^-,395 for work covered by the 
above tender be authorized as follows 

(1) $21^-,395 from the $^■25,000 remaining in the 1969 
Supplementary Capital Budget for Beautif ication 
Projects J 

(2) $70,000 (Federal/Provincial contribution) to be 
advanced from the Beautification funds authorized 
in the 1971/75 Five-Year Plan pending receipt of 
the actual funds from Federal/Provincial sources. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Tender No. 724 - 
Maple Tree Square Paving 
(continued) 

(b) A contract be awarded to the low tenderer as follows «- 

Capital City Construction Ltd. 

230 Burnette Street 

New Westminster, British Columbia 

Maple Tree Square Paving $ 2^-7,300.00 

(c) A contract satisfactory to the Corporation Counsel be 
entered into. 

(d) The bid bonds of the unsuccessftil tenderers be returned." 


Your Board RECOMMENDS the foregoing recommendation of the 
City Engineer be adopted. ' 


MOVED by Alderman Hardwick, 

THAT the recommendations in the foregoing Board of Administra- 
tion report be approved. 

- CARRIED. 

K. Labour Negotiations 
Report; 1972 

The Board of Administration submitted a progress report, as 
follows, dated March 29, 1972, in respect of 1972 Labour Negotiations 


"Since strilce notice has been received from both the 
Inside and Outside Vorkers, your Board submits the fol loving 
progress report with respect to ne;^otiati ons vith the Outside 
Workers' Ujiion: (Tlie situation with respect to the Inside 
Union is substantially the same.) 


Ne.^otiations be,r:an on January 7th, and the latest mectinr: 
between the two joint ne.^ot iat in,^ committees wliich was hel'! on 
March 7th was the nint!i day-l on;": mooting. >!am' additional days 
have been occupied by tlie parties in their respective caucuses 
or private mee+in^^s, ard several >hniicipal representatives have 
spent almost as many days i^i negotiations over loca,l issues as 
they liave spent on the joint negotiations. 

On February 1st Municipal no'^ot iators made a firm proposal 
to the CUT'!'; coimnittoo which was acl(.now1 od/Teil by the Union spokes- 
man as beinr; a sutislantial one, but nevertheless unacceptable. 
It incluflod a !'0nera1 salary increase of 7,h in a one-year contrac 
plus concessions in the areas of vacations, "statutory holidays, 
overtime and the eli^;ibility period for benefits. 

The CUPR counterproposal of the same date amended its 
original 20/^ pay demand to 15/^ on January 1st and the remainin.-j 
5';^ on July 1st. 'vvery other one of tlie Union's ori'^inaT demands 
was repeated without amendment except for a modified restriction 
on contrac tinf; out. 

(continued) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Labour Negotiations 
Report: 1972 
(continued) 

The Union spokesman indicated on February 3rd that liis 
committee vould not nnke any sio;nificant mc^ if i cation to its 
v.T^e donand until i t could bo "ssnred that the '^^unici pal i ties 
vou]d ncce:^t i+s demands for 10 f^uaranteed statu+o-^y holid-.ys 
and douhlp time for nvertinr> vorl od on rost r'ays. 

On yobi'nnry i-^th +he Muit' r i.nT.1 ne/^o n -''^rs coninnricated 
to OU^K thrrnfh the Modintion Ofjficer vi.l 1 i n^-noss tn jTuarantee 
ten !9tai"to-'y holidays and to 2^ay doublo tire for overti^io worked 
on r^s-* day.". '^he U^>ion npver ' '.el r^^n decl^'nod to anend its vapo 
demand of Prlirxiary T?^t. Th-^ Mediation Offior- had hnon appointo'^ 
on Jan'Tary 18th by mutual consent of both par+i os . 

^^onvinced that the Urior uCTotiatin" committee vas not in 
fact viTIin^ to nod if a- its -^osiiion, -but assured I'-y its spokesman 
that his comipitteo w?\g villin"^ to present any "uroau offer to its 
memhors , the Municipal nof^ot iators f ubmi H-,ed their final position 
by vay of the atlac'.ed pronnsal dated February 14th, which the 
negotiators were wil l inf; to rccoiiiiriend to their principals. 

It could scarcely have been more stronfjly emphasized at 
that time to the Union joint nefotiating committee that the 
Municipal nof:otiators had taken the highly unusual step of 
dofinin'^ its ultimate position, although confronted by the Union's 
demands vhich were virtually the same as its ori.rrinal ones. 

The Municipal ne,r;ot iators mot vith the Union joint negotiat- 
in.T^ committee o)i March 7th, tJie Union made a proposal which tlie 
spokesman claimed vould unfreeze the situation. The proposal 
vas made without prejudice to t)ie Union's position. It was so 
.slight a modification of the orif^inal Union demar'ds that either 
the Union JOln^ negotiating committee is not seriously 
interested in concTudln^fr an a,':;reement at this time, or its 
real objectives arc so fa^ removed from those of the Bureau 
members as to ensure tliat a strike must result. 

The Union representatives are insisting upon a "catc]i-up" 
adjustment of 10'5. They claim that in each of the last 10 years, 
settlements have been approximately lyS lover than tliose of other 
union members in the Greater Vancouver community. In su^^fes tin t 
that this vas the result of a deliberate policy on the pp.rt of 
the Municipalities, they have overlooked the fact that each of 
those settlements vhich vas made during the 10-year period vas 
made under the j'uidance of the current Union spokesman and by 
the various locals which are represented by the Union joint 
negotiating committee. The 1971 rates vhich form the basis 
for the current negotiations vere mutually agreed to during a 
series of 8 successive sets of negotiations. 

It is quite true tTiat rates are approximately 10?5 lover 
in comparison to the rest of the community than the City of 
Vancouver rates vere 10 years ago. 

There is cle£i,r evidence tliat tl>o 1.971 rates and benefits 
compared very i'avourahle vitJi tlie rates and benefits enjoyed 
by those men and vomen doing comparable or equivalent vorlc in 
the community at large. This evidence has not been in any vay 
contested by the Union joint negotiating committee and the 
committee lias not presented any argument vliatsoover to suggest 
vhy the rates should be 10'/i> higher tlian those prevailing in 
the rest of the community. 

A brief summary of the facts is attached for your informa- 
tion. Considerably more detailed information vas presented to 
the Union negotiating committee, including such things as lists 
of the companies referred to." 

(continued) 


14 

456 


Regular Council, April 10, 1972 

BOARD OF AM4INI STRATI ON AND OTHER REPORTS (cont'd) 

Labour Negotiations 
Report: 1972 
(continued) 

(Svuranary on file in City Clerk's office.) 

MOVED by Alderman Linnell, 

THAT the foregoing report be received for information. 

i - CARRIED. 

i 

His Worship the Mayor advised that the Municipal and Regional 
Employees' Union and Local 1004 of the Canadian Union of Public 
Employees are requesting a meeting on these labour negotiations 
and, therefore, the Mayor has communicated with the Unions to the 
effect that he would meet both parties at their convenience, but 
would not be able to commit the Council on the matter. 


COMMITTEE OF THE WHOLE 

MOVED by Alderman Bird, 

THAT the Committee of the Whole rise and report. 

- CARRIED. 

MOVED by Alderman Bird, 
SECONDED by Alderman Linnell, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED. 


BY-LAWS 

1. BY-LAW TO AMEND BY-LAW NO. 3575, BEING 

THE ZONING AND DEVELOPMENT BY-LAW- 48th Ave, and Oak St. 

MOVED by Alderman Broome, 
SECONDED by Alderman Linnell, 

THAT leave be given to introduce a By-law to amend By-law 
No. 3575, being the Zoning and Development By-law, and the By-law 
be read a first time. 

- CARRIED. 

MOVED by Alderman Broome, 
SECONDED by Alderman Linnell, 

THAT the By-law be read a second time. 

- CARRIED. 

MOVED by Alderman Broome , 
SECONDED by Alderman Linnell, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in the 
Chair . 

- CARRIED. 
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BY-LAW TO AMEND BY-LAW NO. 3575, BEING 
THE ZONING AND DEVELOPMENT BY-LAW 
(continued) 

MOVED by Alderman Broome, 
SECONDED by Alderman Linnell, 

THAT the Committee of the Whole rise and report. 

- CARRIED. 

The Committee then rose and reported the By-law complete. 

MOVED by Alderman Broome, 
SECONDED by Alderman Linnell, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED. 

MOVED by Alderman Broome, 
SECONDED by Alderman Linnell, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED. 

(The By-law received three readings.) 

2 . BY-LAW TO ASSESS CERTAIN REAL PROPERTY 
IN THE YEAR 1972 FOR THE PURPOSE OF 
DEFRAYING THE COSTS AND CHARGES WITH 
RESPECT TO CERTAIN COLLECTIVE PARKING 
PROJE CTS 


MOVED by Alderman Adams, 
SECONDED by Alderman Broome, 

THAT leave be given to introduce a By-law to assess certain 
real property in the year 1972 for the purpose of defraying the 
costs and charges with respect to certain collective parking pro- 
jects, and the By-law be read a first time. 

- CARRIED. 

MOVED by Alderman Adams, 
SECONDED by Alderman Broome, 

THAT the By-law be read a second time. 

- CARRIED. 

MOVED by Alderman Adams , 
SECONDED by Alderman Broome, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in 
the Chair . 

- CARRIED. 

MOVED by Alderman Adams, 
SECONDED by Alderman Broome, 

THAT the Committee of the Whole rise and report. 

- CARRIED, 
(continued) 


4t d 


Regular Council, April 10, 1972 


45d 

. 17 


BY-LAWS (continued) 


BY-LAW RE COLLECTIVE 
PARKING PROJECTS 
(continued) 

The Conmiittee then rose and reported the By-law complete. 

MOVED by Alderman Adams, 
SECONDED by Alderman Broome, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED. 

MOVED by Alderman Adams, 
SECONDED by Alderman Broome, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED. 

(The By-law received three readings.) 


MOTIONS 

A. Relief on Local Improvement Charges — 
Single-family Home (Adanac Street) 

MOVED by Alderman Sweeney, 
SECONDED by Alderman Rankin, 

THAT, WHEREAS a sufficiently signed petition was filed with 
the City Clerk praying that Council construct pavement and 
curbs on Adanac Street from Victoria Drive to the lane east on 
the north side and from Victoria Drive to a point 99.05 feet 
east on the south side and portland cement concrete curbs and 
gutters on Adanac Street from the lane east of Victoria Drive 
to Semlin Drive on the north side and from a point 99.05 feet 
east of Victoria Drive to Semlin Drive on the south side (here- 
inafter called "the said project") as a local improvement, to 
be paid for in part by special assessment upon the real property 
to be benefited thereby; 

/■ 

AND WHEREAS Council sat as a Court of Revision on June 
12, 1969, to hear complaints against the proposed assessments 
and immediately following the hearing. Council deemed that the 
said project would specially benefit the real property fronting 
and abutting the said project and undertook the same; 

AND l-JHEREAS following the completion of the said pro- 
ject. Council passed By-law No. 4556 on May 11, 1971, for the 
purpose of borrowing the sum of $1,463,871.44 to defray that 
part of the cost of certain local improvements including the 
said project payable by special assessments; 

AND WHEREAS on October 5, 1971, Council passed a 
resolution which adopted the following recommendations of the 
Board of Administration of October 1, 1971:- 


( continued) 
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MOTIONS (continued) 

Relief on Local Improvement Charges 
Single-family Home (Adanac Street) 
(continued) 


"a) That Council adopt a policy of giving relief on 
local improvement charges to homes on flanking 
higher-zoned lots: 

i) so that they pay a rate according to their 
zoning but with a residential level of 
flankage relief; . . 

ii) that the relief be limited to owner-occupied 
single family dwellings, the ownership of 
which precedes the assessment of the local 
improvement charge; 

iii) that the relief apply to local improvements 
for pavement and curbs and for sidewalks. 

b) That the Assessment Commissioner be instructed to 

bring forward each yeax a list of the properties and 
a formal resolution giving the relief to those 
properties still eligible." 

AND WHEREAS Lot D of 1 to 4 , Block 11, District Lot 
264A, Group One, New Westminster District (hereinafter called 
"the said lot") flanks the said project; 


AND WHEREAS the said lot is zoned RM-3 (Multiple 
Dwelling District) under the Zoning and Development By-law and 
has constructed thereon a single family dwelling; 

AND WHEREAS since the said lot flanks the said project, 
it is specially assessed at the rate established in the Local 
Improvement Procedure By-law for property zoned RM-3 (Multiple 
Dwelling District) calculated on seventy-five percent (75%) of 
its flankage rather than twenty-five percent (25%) thereof had 
the said lot been zoned for residential use; 


AND WHEREAS the special annual assessment presently 
being imposed on the said lot is $132.90 for a period of fifteen 
years; 

AND WHEREAS the special annual assessment that would 
be imposed on the said lot if it were specially assessed on 
twenty-five percent (25%) of its flankage at the rate established 
in the Local Improvement Procedure ]3y-law for property zoned RM-3 
(Multiple Dwelling District) is $44.30 for a period of fifteen 
years ; 


AND WHEREAS the Assessment Conmiiss ioner is satisfied 
that the said lot is eligible under the provisions of the said 
resolution of Council of October 5, 1971, for the relief here- 
inafter granted; 


(continued) 
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MOTIONS (continued) 

Relief on Local Improvement Charges 
Single-family Home (Adanac Street)- cont'd 


BE IT THEREFORE RESOLVED that for the foregoing reasons 
Council, by not less than two-thirds of all of its members, here- 
by deems and declares that the said lot would be especially in- 
equitably and unjustly affected by a special assessment of $132.90 
for the said project and that such assessment be reduced to $44.30 
for the years 1971 and 1972 only, and the Collector of Taxes is 
hereby directed to enter on the tax roll against the said lot the 
amount of the reduced special assessment for the said years. The 
difference in the said amounts shall be provided out of the general 
funds of the City. 

- CARRIED BY THE 
REQUIRED MAJORITY. 


B. Relief on Local Improvement Charges 
Single-family Home (Osier Street) 

MOVED by Alderman Sweeney, 

SECONDED by Alderman Rankin, 

THAT, WHEREAS a sufficiently signed petition was filed with 
the City Clerk praying that Council construct pavement and curbs 
on Osier Street from 70th Avenue to the lane north on both sides 
and Portland cement concrete curbs and gutters on both sides of 
Osier Street from the lane north of 70th Avenue to 67th Avenue 

(hereinafter called "the said project") as a local improvement, 
to be paid in part by special assessment upon the real property 
to be benefited thereby; 


AND WHEREAS Council sat as a Court of Revision on 
March 12, 1970, to hear complaints against the proposed assess- 
ments and immediately following the hearing. Council deemed that 
the said project would specially benefit the ;real property front- 
ing and abutting the said project and undertook the same; 


AND WHEREAS on October 5, 1971, Council passed a 
resolution which adopted the following recommendations of the 
Board of Administration of October 1, 1971:- 

"a) That Council adopt a policy of giving relief on 
local improvement charges to homes on flanking 
higher-zoned lots: 

i) so that they pay a rate according to their 
zoning but with a residential level of 
flankage relief; 

ii) that the relief be limited to owner-occupied 

single family dwellings, the ownersliip of which 
precedes the assessment of the local improvement 
charge ; 

iii) that the relief apply to local improvements for 
pavement and curbs and for sidewalks. 

b) That the Assessment Commissioner be instructed to 

bring forward each year a list of the properties and a 
formal resolution giving the relief to those properties 
still eligible." 


(continued) 
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MOTIONS (continued) 

Relief on Local Improvement Charges - 
Single-family Home (Osier Street) 
(continued) • 

AND WHEREAS Lot 4 of 35, Block B, District Lots 319, 324 
and part of 323, Group One, New Westminster District (hereinafter 
called "the said lot") flanks the said project; 

AND WHEREAS the said lot is zoned FlM-3 (Multiple Dwelling 
District) under the Zoning and Development By-law and has constructed 
thereon a single family dwelling; 

AND WHEl^AS since the said lot flanks the said project, 
it is specially assessed at the rate established in the Local 
Improvement Procedure By-law for property zoned 1^-3 (Multiple 
Dwelling District) calculated on seventy-five percent (75%) of 
its flankage rather than twenty-five percent (25%) thereof had 
the said lot been zoned for residential use; 


AND WHEREAS the special annual assessment to be imposed 
on the said lot is $148.45 for a period of fifteen years; 

AND WHEREAS the special annual assessment that would be 
imposed on the said lot if it were specially assessed on twenty- 
five percent (25%) of its flankage at the rate established in the 
Local Improvement Procedure By-law for property zoned RM-3 
(Multiple Dwelling District) is $49.48 for a period of fifteen 
years ; 

AND WHEREAS the Assessment Commissioner is satisfied 
that the said lot is eligible under the provisions of the said 
resolution of Council of October 5, 1971, for the relief here- 
inafter granted; 

BE IT THEREFORE RESOLVED that for the foregoing reasons 
Council, by not less than two-thirds of all of its members, 
hereby deems and declares that the said lot would be especially 
inequitably and unjustly affected by a special assessment of 
$148.45 for the said project and that such assessment be reduced 
to $49.48 for the year 1972 only, and the Collector of Taxes is 
hereby directed to enter on the tax roll against the said lot the 
amount of the reduced special assessment for the said year. The 
difference in the said amounts shall be provided out of the 
general funds of the City. 

- CARRIED BY THE 

REQUIRED MAJORITY. 

C. Allocation of Lands for Highway Purposes 
(1620 East 29th Avenue ) 

MOVED by Alderman Sweeney, 
SECONDED by Alderman Rankin, 

THAT VJHEREAS the registered owners have conveyed to the 
City of Vancouver, for highway" purposes, the following 
described lands: 


(continued) 
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MOTIONS (cont'd) 

Allocation of Lands for Highway Purposes 
(1620 East 29th Avenue) 

(continued) 

1. South 10 feet of Subdivision 3 of Lot 18, 
of Blocks 7, 9 and 11, District Lot 352, 
Group 1, New Westminster District, Plan 2018 

(1620 East 29th Avenue) 

AND VJHEREAS it is deemed expedient and in the public 
interest to accept and allocate the said lands for highway 
purposes . 

BE IT THEREFORE RESOLVED that the above described lands 
so conveyed be, and the same are hereby accepted and allo- 
cated for highway purposes, and declared to form and 
constitute portions of highway. 

- CARRIED. 


D. Allocation of Lands for Highway Purposes 
(3945 Windemere Street) 

MOVED by Alderman Sweeney, 
SECONDED by Alderman Rankin, 

THAT WHEREAS the registered owner has conveyed to the 
City of Vancouver for highway purposes, the following 
described lands: 

1. West 8 feet of Lot 21, Block 3, North West Quarter 

of Section 49, Town of Hastings Suburban Lands, Plan 
1745. 

(3945 Windemere Street) . 

AND WHEREAS it ig deemed expedient and in the public 
interest to accept and allocate the said lands for highway 
purposes . 

BE IT THEREFORE RESOLVED that the above described 
lands so conveyed be, and the same are hereby accepted 
and allocated for highway purposes, and declared to form 
and constitute portions of highway. 
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- CARRIED. 
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MOTIONS (continued) 

1. Cancellation of Regular 

Council Meeting - April 11, 1972 

MOVED by Alderman Adams , 
SECONDED by Alderman Broome, 

THAT the regular meeting of Council, scheduled for April 11, 
1972, be cancelled. 

- CARRIED. 


2. Labour Negotiations: 
1972 


MOVED by Alderman Rankin, 
SECONDED by Alderman Hardwick, 

THAT City Council instruct the Municipal Labour Relations 
Board to go back to the bargaining table, and enter into negotia- 
tions with the Canadian Union of Public Employees and the Inside 
Workers ' Union . 

(Notice ) 

Notice was called and recognized by the Chair. 

ENQUIRIES AND OTHER MATTERS 

Alderman Phillips - enquired with respect to the 

Mill Rate for Capital one and one-quarter mills for 

Purposes capital purposes, and was answered 

by Alderman Adams . 

requested the Corporation Counsel 
look into the recent amendment to 
the Municipal Act, whereby members 
of Council not attending Public 
Hearings on zoning may vote on 
zoning by-laws, if members have been 
properly informed in connection with 
the matter before voting. 

The Alderman requested the Corporation 
Counsel have in mind the advisability 
of Vancouver City seeking a charter 
amendment, accordingly. 

The Mayor so directed. 

enquired of His Worship the Mayor, 
the status of the Four Seasons 
development . 

His Worship, in advising progress, 
stated a report may be before 
Council within a week. 



Alderman Broome 
Zoning By-laws: 
Municipalities 


Alderman Adams 
Four Seasons 
Develotanent 


AMENDED 
SEE rAG£— - 
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NOTICE OF MOTION 


The following Notice of Motion was submitted and recognized 
by the Chair. 

Increase in Salary: 1972 
Members of Council 


MOVED by Alderman Adams , 

THAT, WHEREAS the Provincial Government has set a limit of 
6*5% annual increase on salaries of elected members of Municipal 
Councils ; 

AND WHEREAS any increases should be annual rather than every 
3 or 4 years; 

THEREFORE BE IT RESOLVED THAT the monthly salary of aldermen 
be increased from $530 per month to $560 per month. This increase 
would be slightly under 6%. 

FURTHER, THAT His Worship the Mayor's salary be increased 
by $100 per month, which is also just under 6%; 

FURTHER, THAT these increases be effective January 1, 1972. 


The Council recessed at approximately 3:30 p.m., following 
which an 'In Camera' meeting was held. 


The foregoing are Minutes of the Regular Council meeting dated 
April 10, 1972, adopted, after correction, on April 18, 1972, 


(Notice) 
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April 7th, 1972 

The following is a report of the Board of Administration :- 

WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 

RECOMMENDATIONS : 


1. Closing Portion of Elliott 

Street, North of ^6th Avenue 

"The Clarendon-Elliott Streets connection has made portions 
of the old streets surplus to the City's highway requirements. 
The owner of Lot 38 at the northeasterly corner of M-6th Avenue 
has made application to acquire the surplus portion adjacent to 
his property. 

I RECOMMEND that the portion of road dedicated by the deposit 
of Plan 2^8^ shown outlined red on plan marginally numbered LD118M- 
be closed, stopped up and conveyed to the owner of abutting Lot 38, 
subject to the following conditions :- 

(a) The value of the closed road to be $200 in accordance 
with the recommendation of the Supervisor of Property 
and Insurance. 

(b) The closed portion of road to be consolidated with 
abutting Lot 38." 

Your Board RECOMMENDS that the foregoing be approved. 


2. Local Improvements by "Petition " 
First Step 

The City Ihgineer reports &e £olX<Mmi 

"I consider it advisable to carry otrb projects for: 

- Pavement and Curbs, Local Residential 

- Lane Pavement with Curbs 

- Lane Pavements 

- Lsine Pavement Residential Standard 

- P.O. Concrete Sldeweilks 

as shown on the attached schedule dated March 30, 1972, as Local Improvements 
»by Petition^. 

The City's share of these Improvements is available, subject to 
Council approval, in the 1972 Streets Capital Budget." 

Second Stop 

The Director of Flneince submits the following report on the 
financial arrangements: 

"In accoi^iance with the provisions of the Local Improvement 
Procedure By-law , I am submitting the City Engineer's report dated March 30, 
1972. 

/continued , . , 
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The estimated total cost of these improvements is $l,l60,827 
and the City^s share of the cost is $751,256. 

I have to report that the necessaiy financial arrangements can 
be made to carry- out this work, subject to Council approval of the 1972 St-eets 
Capital Budget . " 

Your Board has decided that it is desirable to \indertake the 
projects referred to and RECOMMENDS that: 

(1) The reports of the City Ihgineer and Director of Finance be adopted 
together with the details of the Second Step Report on file in the 
City Clerk's office. 

(2) The City-owned parcels shown on the list attached to the detailed 
Second Step report for the Local Improvement projects be declared 
assessable. 


INFORMATION ; 

3. Street Cleaning - Unit Block 
Hastings Street East 

The City Engineer reports as follows: 

"A letter has been received dated February 16, 1972 fron Mr. E. L. Paaz, 
President of Industrial Process Heat Engineering Ltd., in which he conplains 
of the dirty condition of the sidewalks in the unit block Hastings East and on 
Carrall north and south of Hastings. 

This area receives the same amount of cleaning as the Georgia and 
Granville Street business area, which, with the exception of 'Theatre Row', is 
given the most intensive cleaning effort in the City. A hand sweeper with push 
cart cleans the sidewalk daily Monday through Friday, a hand sweeper with electric 
cart cleans the sidevralk and gutter six nights per week Monday through Saturday, 
the street is also flushed six nights per week. In the Hastings-Carrall area 
the flusher truck will also attempt to wash the sidewalks when parked vehicles 
and pedesr.rian traffic permit, great care must be exercised when doing this so 
as not to force water under the doors of buildings. Street flushing cannot be 
done during freezing weather and during the past winter there were approximately 
three months when this portion of the street cleaning operation could not be 
carried out. As a result the sidewalks were not as clean as they normally are 
and this no doubt has led in part to Mr. Panz's complaint. 

The problem outlined in Mr. Panz's letter is in general correct, and 
results from the large ntmiber and type of pedestrians who frequent this area, 
particularly in the early morning hours. The sidewalk becomes a repository 
for all fonns of litter and filth. Several small cafes remain open all night 
and sell take-out food wrapped in paper. The food is eaten outside and the 
paper etc. dropped on the sidewalk. 

The street cleaners do a good job when cleaning but \dLthin a short 
time the sidewalks are littered again. We have experimented by cleaning the 
100 block East Hastings three times during the course of a night shift only 
to find that a few hours after each cleaning the sidewalk by comparison with 
other' areas, appeared as if it had not been cleaned. 

The night shift street cleaning in this area takes place several hours 
before the shift ends at 7:00 a.m. with the result that litter does accumulate 
again between the time it is cleaned and when the general public arrive to go to 
work in the morning. It is proposed to reschedule the cleaning in the Hastings 
East area so that it is done as late as possible on the night shift, in order to 
present a cleaner appearance at the start of the business day. I£ this change 
does not sufficiently improve the condition it will be necessary to request 
additional funds to increase the cleaning effort." 

Your Board submits the above report to Council for INFORMATION. 

(Copies of Mr. Psuiz's letter dated February 16, 1972 is circulated 
for the inforaation ot Council). 
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4. Technical Report "Vancouver Telecommvinications 
Plan" by Systech Corporation 

The City Engineer reports as follcjws:- 

"On June 29th, 1971, Council employed the Systech Corporation 
to examine the City's communication needs for the next 15 years and to prepare 
a report on their findings and recommendations for a communications systems plan. 
The report includes a suggested schedule together with cost estimates. 

The consultants report has been received and a copy can 
be made available to the Aldermen on request to the City Clerk. 

This report is now being studied and a detailed report 
will be submitted to Council in the near future." 

Your Board submits this matter to Council for Information. 


5. Closure of Oak Street Between 6th 
Avenue and Broadway During Adverse 
Snow and Ice Conditions 


A letter dated December 15, 1971 from Mr. M.H. Langner of Imperial 
Salmon House, 2240 Spruce Street has been referred to the Engineering 
Department for reply. Mr. Langner points out the additional problems imposed 
on his business during periods of snow and requests that Oak Street be cleared 
immediately the snow stops fal3±ng (copy of letter attached). 

The City Engineer reports as follows: 

" The Imperial Salmon House operated by Mr. Langner is situated 
at 2240 Spruce Street on a steep hillside south of 6th Avenue. There is no 
vehicular access from Spruce Street and pedestrian access is from the dead- 
end of Spruce Street south of 6th Avenue to the premises by means of stairs. 

Vehicular access for all deliveries and shipments is by way of a 
private lane from a point on Oak Street 100 feet south of 6th Avenue. 

Oak Street from 6th to 7th Avenues is very steep, a gradient of 20^. 
When the road surface is slippery as during a snow storm or flash frost 
conditions, it is necessary for public safety to close off Oak Street to all 
traffic, as vehicles heading downhill on Oak would be unable to stop, and 
would slide out into the very heavy traffic on 6th Avenue. 

Every effort is made to clear this section of Oak Street as soon as 
possible after a storm, although it may be necessary in the interest of public 
safety because of icing conditions to keep the barricades up. These barricades 
are the removable type and may be removed and replaced by the driver or swamper 
of any truck entering or leaving the Imperial Salmon House. 

Mr. Langner usually contacts the Streets Superintendent when he is 
expecting deliveries or making a shipment if Oak Street is closed. The 
Superintendent co-operates as far as possible in providing access to the Salmon 
House, even when conditions make it necessary for Oak Street to remain closed 
to the general public. 

A sand box will be placed at the entrance to the private lane 
on the west side of Oak Street for use when ice conditions make it 
necessary to close off Oak Street to the general public, to aid in gaining 
access to the Imperial Salmon House". 

Your Board submits the matter to Council for INFORMATION. 
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SOCIAL SERVICE AND HEALTH MATTERS 


RECOMMENDATION: 


1. Renewal of Contract No. 28-71-3 for Catering Services 
at the Men's (Pacific) Hostel and Alpine Cafeteria 

The Purchasing Agent, Director of Welfare & Rehabilitation Services, and Medical 
Health Officer report as follows:- 

"City Council, on March SO, 1971, awarded Contract No, 28~7l-.3 for a one year 
period to Mayfeir Caterers Limited for: 

Catering Services at - 

(a) Men' s (Pacific) Hostel, 535 Homer St, from May 1st, 1971 to 
April 30, 1972 - and 

(b) Alpine Cafeteria, 220 Prior Street, from June 1st, 1971 to 
May 31 Gt, 1972, 

As provided in the tender dociment, the contract is subject to renewal for an 
additional one year period on a basis satisfactory to the City and Meyfair, 
and that the food and labour costs raay be adjusted in accordance with the food 
and labour cost indices. 

The attached letter from Mayfair Caterers Ltd, states: 

"(i) payment for catering services at the Alpine Cafeteria to be based on 
a guaranteed daily minimum of 300, as opposed to the present 500 
persons por day, 

(ii) use of additional schedule of prices for three (3) meals per day per' 
person for Alpine Cafeteria when total number of persons served per 
day falls between 300 and 500, 

(iii) a general increase of seven (7) per cent for food and labour over 
last year's prices, for meal services at Men's (Pacific) Hostel and 
Alpine Cafeteria," 

V7e consider that the 1% increase fairly reflects the increased costs of food 
and labour, and that the additional schedule of prices is a definite concession 
from Mayfair Caterers because the original contract anticipated that the daily 
attendance vzould range between 500 and 2000, and therefore the guaranteed 
minim\am was set at 500, During the first year, the 500 minimum was rarely met, 
so any allowances given by the contractor for lesser numbers are direct savings 
to the City, 

We RECaIIv^E^TD that: 

1, Contract No, 28-71-3 with Mayfair Caterers Ltd, be renewed for a further 
12 months, i,e, - 

Men's (Pacific) Hostel from May 1 to April 30, 1973, 

Alpine Cafeteria from June 1st to May 31, 1973, 

2, The new guaranteed da'ily minimum of 300 persons be accepted, together with 
the pricing schedule as outlined in Mayfair 's letter of March 17, 1972, 

3, The price of meals be adjusted upvi;ards by 7% over last year's prices for 
both the Men's (Pacific) Hostel and Alpine Cafeteria, 

4, IJayfair's letter shall be attached to and become port of the oontraot," 
Your Board RECOMMENDS that the recommendations of the Purchasing Agent 
Director of Welfare & Rehabilitation and Medical Health Officer be 

,0. COUMCL ACTION SEE PAGE(S) ..^y^-- 
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HARBOURS AND PARKS MATTilHS 


CONSIDERATION; 


1. Contract for Construction of Douglas Park 
Community Hall Addition and' Allocation of 
Additional Five Year Plan Funds 

The Director af Finance reports as follows: 

"The Board of Parks and Public Recreation on February 21st 
requested Council to award a contract to the low bidders for not more 
than $130,000 and again on March 27th requested Council to reduce the 
allocation for the Riley Park Community Centre Addition from $260,000 to 
$220,000 and increase the allocation for the Douglas Park Community 

Centre addition from $90,000 to $130,000, or a transfer of $jrt),0(M). 

Tlie above requests were forwardod the Park Board anaer 

date of March 23 and March 30 respectively. 

The Superintendent of Parks advises that the estimate of costs 
for the Douglas Park project Is as follows: 


Revised Bid for Contract $126,188 

Architects' and Consultants' Fees 10,000 

Furnishing and Equipment '♦,955 

Landscaping 6,000 

Contingencies 7,000 

Total Project - Estimated $ 15^,1^3 

Funds Aval table 

Original allocation $90,000 

Additional allocation as above '(0,000 

Senior Citizen Grant 2k,\k'i 


$J5fUi!3 

For Council Consideration 

(I) Request of the Board of Parks and Public Recreation for: 

(1) Approval of awarding a contract for construction of the 
Douglas Park Community Hall Addition to the Ballarin Bros. 
Construction Company, Ltd. for $126,188, said contract to 
be to the approval of the Corporation Counsel. 

(2) Reallocation of funds allocated in advance of the 1972 
Capital Budget from the 1971-1975 Five Year Parks-Community 
Service Centre Facilities Fund by transferring $'♦0,000 to 
the Douglas Park Project from the Riley Park Project to 
provide a total amount for the project of $15'^|I'^3 Including 
a Senior Citizen Grant of $2'^,I'^3 from th« Provincial Govarn- 
ment of B.C." 

Your Board submits- the above report of the Director of Finance to 
Council for CONSIDERATION. 

(Copies of the Park Board letters dated March 23rd and 
March 27th are circulated for the information of Council. ) 
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BUILDING AND PLANNING MATTERS 

RE COMMEN DAT I ON S 

1. Grant Request: Hastings 
Sunrise Action Council 

The Director of Planning and CiVic Development and the Director of 
Social Planning/Community Development report as follows: 

"By Board of Administration report dated December 17th, 19 71, 
your officials submitted for Council Consideration, a request 
for a grant of $196 for the Hastings Sunrise Action Council. 
This grant was requested by this organization to help defray 
the cost of a week-long information programme which they had 
already carried out and which related to consultations being 
held with the two departments in connection with future 
planning for the northeast corner of the City. 

When dealing with this report. Council referred it back to 
the officials for recommendation. 

The reason for originally submitting this request for the 
consideration of Council was that matters of policy were 
involved, which are as follows: 

(a) Citizens' participation of this type will often involve 
the citizens' organizations in expenditures such as 
renting halls or meeting places, preparation of material 
for display or mailing out information or notices of 
meetings . 

(b) In this case, as in so many other requests for assistance, 
by the time it finally reaches Council, the request is for 
post facto help and the organization has usually gone 
ahead and spent the money. 

Both the Departments of Planning and Civic Development and 
Social Planning and Community Development are becoming more 
and more involved with citizens' organizations and this process 
can be expected to expand. To derive the fullest benefit from 
this sort of co-operation, it is necessary that the citizens' 
organizations have some recourse to funds for holding meetings, 
exhibitions and disseminating information and it is desirable 
that these funds should be used by them rather than by the civic 
organization. In some cases, local organizations may have funds 
of their own but there are going to be cases where organizations 
do not have the necessary financial resources. 

On the basis that informed citizen participation is of benefit 
to the planning and development programmes of the City, your 
officials recommend that some City funds be available for 
citizens' organizations where co-operative action with the 
City is being undertaken. Authority for approving funds would 
be in the hands of City Council on the recommendation of either 
the Director of Planning and Civic Development, or the Director 
of Social Planning/Community Development. The Corporation 
Counsel is of the opinion that Council cannot delegate authority 
to dispense such funds to City officials. 

Since Council sought the views of the Hastings Sunrise Action 
Council, the Director of Planning and Civic Development and 
the Director of Social Planning/Community Development RECOMMEND 
THAT: 

(a) Payment of $196 be made to the Hastings Sunrise Action 
Counci 1 . 


cont ' d 
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(b) Future requests of this nature be reported to Council, 
with specific recommendations, by the Director of 
Planning and Civic Development and the Director of 
Social Planning/Community Development." 

Your Board RECOMMENDS that the joint report of the Director of 
Planning and Civic Development and the Director of Social Planning/ 
Community Development be approved. 

Your Board RECOMMENDS FURTHER that if officials of the departments 
become involved in consultation with a representative group of 
citizens, the officials make it clear to such group that if a 
contribution to expenses is to be sought, the request should be 
made prior to any expenditure. If the prior request is not made, 
there is no obligation by the City to meet such costs. 

2. Service Station at 3150 MacDonald 

Street; Additional Off-Street Parking 

The Director of Planning and Civic Development reports as follows: 

'Texaco Canada, Ltd, have filed Development Permit Application No 57773 
to enlarge the site of the existing gasoline service station to provide 
additional off-street parking facilities. 

The site is located at the north-east corner of HacDonald Street and 
l6th Avenue, The existing gasoline service station is located in a C-1 
Commercial District, 

City Council at a public hearing on October ]h, 1S71» approved the 
rezoning of the additional site (Lot D Blcc'< 121, District Lot S'-iO) from 
RT-2 two family dv/elling district to C-1 Ccxruiercial District on the 
condition that no autanatic carwash operation be permitted. 

The Technical Planning Board and the Vancouver City Planning Commission 
RECOMMEND that this Developrnent Permit Application Ko. 57773 be APPROVED 
in accordance v/ith the submitted application such plans and information Forming 
a part thereof thereby permitting the enlarging of the site of the existing 
gasoline service station to provide additional off-street parking facilities 
subject to the following conditions: 

1, Prior to the issuance of the Development Permit 

(a) The site is to be first consolidated into one parcel 
to the satisfaction of the Director of Planning 

(b) the grades of the parking area in relation to surrounding 
properties to be first clarified and approved to the 
satisfaction of the Director of Planning 

(c) revised drawings are to be first submitted to the satis- 
faction of the Director of Planning clearly indicating 

(i) details of all lighting if any to be provided on the 
site 

(ii) the provision of a landscaped setback minimum 10' wide 
adjacent to the easterly property line and a minimum 
landscaped setbac!. adjacent to the northerly property 
line of Lot D 31ock 121D.L. 5^+0 and details of all 

landscaping to be first approved by the Director of 
Planning 

(ill) Vehicular access to tiie City Lane being reduced to 18' 
to the satisfaction of the Director of Planning 

(iv) a minimum of 15' setback to the pump islands ■ 


cont'd 
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(v) details of all signs to be provided on the site 
and building with such signs being in accordance 
with the provisions of Section 11(10) of the 
Zoning and Development By-law. 

(vi) the location of a satisfactorily screened trash 
enclosure area and the location of any outdoor 
merchandise displays on the site with such being 
in accordance with the regulations of Section 
11(10) of the Zoning and Development By-law. 

2. An surfacing and screening of the off-street parking area is to 
be completed in accordance with the approved drawings and 
Section 12 of the Zoning and Development By-law within sixty (60) 
days fron the date oF any use or occupancy of the proposed develop- 
nent and thereafter to be permanently maintained at all times, 

3, All landscaping is to be provided in accordance with the approved 
drawings within six (6) months from the date of any use or occupancy 
of the proposed development and thereafter to be permanently 
maintained. 

/t. The development including the use of all open portions of the site 
is to be carried out and maintained at all times in accordance with 
the approved drawings and Section 11(10) of the Zoning and 
Development By-law, 

It is further noted that this Development Permit cannot be issued until 
the required amending By-law to rezone Lot D Block 121 D.L, S'+O has 
been passed by Council. " 

Your Board RECOMMENDS that Development Permit Application No. 57773 
be approved in accordance with the recommendations of the Technical 
Planning Board and the Vancouver City Planning Commission. 


3. Rezoning: Triangular Portion of 

Land Bounded by Harrison & Victoria 
Drives (Arnulf H. Petzold, Architect) 

The Director of Planning and Civic Development reports as follows: 

"An application has been received from Mr. Arnulf H. Petzold, 
Architect, of 2308 Nelson Avenue, West Vancouver, for the 
German-Canadian Benevolent Society of B.C., requesting an 
amendment to the Zoning and Development By-law whereby Block 
29 A, D.L. 328, being the triangular portion of land bounded 
by Harrison and Victoria Drives would be rezoned from an 
RS-1 One Family Dwelling District to a CD-I Comprehensive 
Development District for the purpose of: 

•providing a Personal Care Home for the accommodation of 69 senior 
citizens In bed room units only. The building shall also contain 
dining, kitchen, lounge and staff facilities; it shall be 2-storey 
wood' frame, plus basement, all to match the existing building of 
the German-Canadian Senior Citizens Home at 2010 Harrison Drive. 
A connecting corridor shall be constructed across the closure and 
easement of a portion of Harrison Drive.' 

The German-Canadian Benevolent Society of B.C. own and have developed Lots 1-7, 
Block 23, D.L. 328 for senior citizens' accommodation, which are zoned CD-I 
Comprehensive Development District and located on the north side of S.E. Marine 
Drive, immediately east of Victoria Drive. 

The subject lands and proposed street closure lies adjacent to the north of the 
existing CD-I property. 

Mr. Petzold, on behalf of the Society, has been in discussion with the Assistani 
Director of Civic Development, who in turn has discussed the street closure, 
relocation of the B.C. Hydro bus loop, etc., with the City Engineer. It appear; 
the proposal by Mr. Petzold is an acceptable one, subject to certain conditions 
being filled. 

cont'd 
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Clause #3 continued 


The scheme of development indicates a two storey and basement structure containing 
36 units plus a dwelling unit for a matron, together with dining and kitchen 
facilities, recreation room, storage and customary ancillary uses. The develop- 
ment is also designed to provide a covered connector from the personal care home 
to the existing senior citizens' accommodations. The proposed and existing 
development, as indicated, has a floor space ratio not exceeding 0.50. 

The subject site and the portion of the street proposed to be closed have an area 
of approximately 34,000 square feet, with the subject site originally designated 
as a park when Fraserview was being subdivided for development; however, it was 
subsequently abandoned and is now City owned. 

For years, the B.C. Hydro bus looped around this site from Victoria Drive, and 
the scheme now submitted indicates the bus entering Harrison Drive just to the 
north of the subject property, looping at the east end of the subject property 
and back to Victoria Drive. 

The Technical Planning Board on February 18, 1972 RECOflMENDED: 

'THAT the application be APPROVED to rezone the area to a CD-I Comprehensive 
Development District with the use being restricted to a personal care home 
with customary ancillary uses and off-street parking, subject to prior 
compliance by the owners to the following conditions: 

1. The detailed scheme of development to be first approved by the 
Technical Planning Board, after advice from the Design Panel on 
the architectural design, the scheme of development not to be 
materially different from that submitted with the application, 

prepared by Arnulf H. Petzold. Architect, noted "Received, City 
of Vancouver, February 28,1972". 

2. The floor space ratio for the existing and proposed development not 
to exceed 0.50. 

3. The applicants first obtain approval of City Council to acquire the 
subject lands and the proposed closed-up portion of City street, all 
subject to the applicant making satisfactory arrangement with B.C. 
Hydro for the relocation of the bus loop; the same to the approval 
of Council after report thereon from the City Engineer. 

4. Consolidation of the subject lands with Lots 1-7, Block 23, D.L. 328, 
and so registered in the Land Registry Office, or alternatively, an 
undertaking that the development of the subject lands and Lots 1-7, 
Block 23, D.L. 328 will be maintained as an integrated comprehensive 
development. 

Further, that should the foregoing conditions not be complied with within 180 
days of approval at Public Hearing to the rezoning, the approval contained in 
this resolution shall expire.' 

The Vancouver City Planning Commission on March 3, 1972 endorsed the Technical 
Planning Board's recommendation." 


Your Board RECOMMENDS that the reports of the Technical Planning Board 
and Vancouver City Planning Commission be received and the matter be 
referred for the consideration of Council at a Public Hearing. 
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4. Height of Schools (Public or 
Private) in the RS-1, 2 and 4 
One Family Dwelling Districts 
and RT-2 District 


The Director of Planning and Civic Development reports as follows: 

"On April 6, 1971, City Council adopted a report dated Aoril 2, 
1971, prepared by the Department of Planning and Civic Develop- 
ment. In summary, the report dealt with an amendment to the 
Zoning and Development By-law to allow relaxation of the height 
limitation on schools and similar buildings in residential 
areas from the present height limit of 2ig storeys or 35 feet. 
The report recommended a procedure and set a maximum of 50 feet 
height limitation, at the discretion of the Technical Planning 
Board. This report was held back from Public Hearing by the 
Director of Planning and Civic Development because there may 
be a preferable method of achieving the same objective and which 
is based on the procedure in an existing section of the Zoning 
and Development By-law - 11(7) which governs churches. Accordingly 
the Technical Planning Board recommends that Section 11 of the 
Zoning and Development By-law be amended by including a subsection 
generally in accordance with the following: 

All schools (public or private) located in the RS-1, 2 and 4 One 
Family Dwelling Districts and the RT-2 Two Family Dwelling Dis- 
trict, having a gross floor area in excess of 3,000 square feet, 
shall be subject to the following special regulations: 

(a) A front yard shall be provided equal to the front yard re- 
quirements in the district in which it is located. 

(b) A side yard shall be provided of not less than 20' , which 
shall be increased 1' for every 2' by which the height of 
the building exceeds 35'. 

(c) A rear yard shall be provided in accordance with the pro- 
visions of the district in which it is located. 

It is further recommended that where a school (public or private) 
appears in Section 2 of these District Schedules (RS-1, 2 and 4 and 
RT-2) , it be amended having reference back to the proposed new Section 
ll(7)(a). 

It is further recommended that the Director of Planning and 
Civic Development be authorized to make application to amend 
the By-law accordingly, and to make the required subsequent 
amendments to Section 1 of the RS-1, RS-2 and RS-4 One Family 
Dwelling District Schedules and the RT-2 District Schedule, 
and that such amendments be submitted direct to Public Hearing. 

The City Planning Commission, On February 4, 1972, endorsed 
the recommendation of the Technical Planning Board." 

Your Board RECOMMENDS that the report of the Director of Planning 
and Civic Development be endorsed. 

(Copies of the report of the Board of Administration dated 
April 2, 1971, are circulated for information.) 


4 / D 


Board of Administration, April 7, 1972 .... (BUILDING - 6) 


INFORMATION 

5. Housing for Senior Citizens: Proposed 
Women's Residence - 1280 Nicola Street 

The Director of Planning and Civic Development reports as follows: 

"Council has received the attached letter dated January 20th, 
1972 from M-r. Norman S. Jones, Architect. The writer points 
out correctly that on September 1st, 1971, he filed an 
application for a development permit to construct a Women's 
Residence containing hostel units at 1280 Nicola Street. 

When the application was drawn to the attention of the Director 
of Planning § Civic Development, it was clear that it was not 
the usual type of 'housing development' in the RM-3 zone, yet 
it would have been possible to approve the application if the 
Technical Planning Board recommended approval and sought con- 
currence of the Board of Variance, The Planning Department 
therefore took the view that the project should be studied on 
its ovm merits to determine if the form of accommodation would 
be satisfactory both in terms of if.s social desirability, its 
use of space and other factors. If tliese had proven satisfactory, 
a method of approval would have been sought. 

Before any detailed processing of the development permit applica- 
tion took place, a meeting was arranged betv'een staff of the 
Planning f. Civic Development Departjuent , the Permits § Licenses 
Department, the Department of Social Planning/Community DevcJop- 
ment and the Medical Health CEficer . 

The Director of Social Planning/Community Development met with 
the architect and his principal, discussed the proposal at consider 
able length and supported it subject to certain conditions. Me 
shared his views, in writing, with the architect and the Director 
of Planning § Civic Development. A copy of his letter to Mr. Jone« 
is attached. 

The review committee concluded that the type of housing was 
unsatisfactory from a number of standpoints, including a single 
community kitchen for eight unrelated individuals, the grouping 
of private bed-sitting rooms on public corridors, the grouping 
of refrigerators and food storage facilities, each under the 
control of an individual. 

The Medical Health Officer was particularly adamant that it was 
undesirable to pursue the proposal under the circumstances, con- 
sequently, the application was refused." 


Your Board submits the foregoing report of the Director of Planning 
and Civic Development for the INFORMATION of Council. 


DELEGATION REQUEST - Mr. Norman S. Jones 


FOR COUNCIL ACTION SEE PAGE(S)....l!f£:2- 
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FIRE AND TRAFFIC 
MATTERS 


RECOMMENDATION ; 

1. Journey Home Study - 

Safety of Hospital Employees 

The City Engineer reports as follows: 

"This report refers to a request submitted last year addressed 
to His Worship the Mayor and Members of Council from the Registered Nurses 
Association of British Columbia to discuss recommendations of the 'Joxirney 
Home' study concerning the safety of Hospital Employees travelling to and 
from work during hours of darkness. 

While the study does not demonstrate by statistics that there 
is any concentration of assaults in the vicinity of hospitals, it suggests 
that risk of hospital workers being assaulted at the late night shift change 
can be significantly reduced by encouraging them to drive cars to and from 
work and recommends that various proposals to accoii?)lish this be referred 
to Hospital authorities. Board of Police Commissioners and City Officials. 
The overall recommendations in the study fall into nine categories, three 
of which are recommended for the City's consideration. These three 
categories are: 

I, Parking for hospital employees, 
II, Improved lighting of streets around hospitals, 
III, Esctra policing of hospital areas, 

I, PARKING 

The study recommends improved parking facilities and reserved 
on-street parking close to the hospitals for night shift employees. 

In discussing this matter with representatives of the Registered 
Nurses Association, it was agreed that parking appeared to be a significant 
problem at only two hospitals in Vancouver, namely St, Paul's and the 
Vancouver General, 

Heavy parking densities occur at these two hospitals during the 
mid-afternoon and employees arriving for work at this time can not always 
find parking spaces close to "the hospital. Consequently, when these employees 
go off shift during the hours of darkness, they may have to walk some distance 
to their cars, and are therefore more vulnerable to assault. 

Employees coming on shift late in the evening do not face this 
problem since parking densities at that hour are generally light and space 
is available either in the parking lot or on-street close to the hospital, 

(1) St. Paul's Hospital 

An estimate provided by St, Paul's Hospital indicates approximately 
90 nurses arrive to start the afternoon shift and that some 52 of these drive 
and park. Observations show that at this time there are about 25 parking 
spaces available in the hospital parking lot and some 15 spaces on-street 
within a two block walking distance, (There were no spaces available in the 
block sin:rounding the hospital,) 

(2) Vancouver General Hospital 

Parking densities on-street around the General Hospital are heavy 
throughout most of the day. During the period 3:00 - 3:30 p,m, when the 
Hospital employees arrive for the afternoon shift, the parking facilities are 
completely utilized. 

While we are aware of the parking densities around the General 
Hospital, it has not been possible to quantify the parking demiands of the 
hospital workers. Neither the Registered Nurses Association or the General 
Hospital Safety Committee have been able to estimate the nurses' parking needs 
or location of parking. The hospital authorities estimate that it would reqviire 
several months to gather this information. However, there are approximately 6 
times the nianber of nurses at VaJicouver General as there are at St, Paul's 
Hospital and assuming the same percentage drive and park, an estimated 300 
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spaces would be required to accommodate the nurses parking on-street arriving 
for the afternoon shift. 

Solutions 

Since neither of these hospitals provide reserved parking for 
nvirses, the Registered Nurses Association request that 'where street parking 
is necessary, places close to the hospital be reserved for Hospital Employees 
with special night work identification stickers'. 

At St, Paul's Hospital, the present demand indicates approximately 
2 blocks of curb space would be required and the potential demand, if such 
reserved parking was available, could be as many as 90 spaces (up to 4- blocks), 
while at Vancouver General the estimated demand indicates some 18 blocks of 
curb space would be presently needed to provide reserved parking specifically 
for the nurses. At both locations the requested reserved parking would extend 
Into the adjoining residential areas in order to accommodate the nurses' 
potential demand. 

Reserving on-street parking over such a large area for nurses 
woxild eliminate the opportunities for residents in the affected blocks to park 
in front of their housesj and it is questionable that any possible improvement 
in niJrses' safety (as noted below, the Police report a lack of statistical 
evidence that assaults are most frequent near hospitals) outweighs the resident 
and visitor parking needs, 

II, IMPROVED LIGHTING 

The study recommends that lighting be improved In the parking lots 
and within a five block radius around all hospitals. 

A survey of the lighting in a five-block radius on all streets 
around hospitals in the City shows the intensity of lighting is higher than 
the average of the City's standard and approximately twice the minimum 
recommended by the Canadian Standards Association. This intensity of lighting 
is sufficient for identification of objects beyond 100 feet under poor weather 
conditions by persons with average vision. 

It is doubtful that increasing this level of illumination would 
have any appreciable effect on the safety of hospital personnel although it 
may serve to reduce any apprehension on their part. 

III. EXTRA POLICING 

The study recommends that when Hospital Employees are going back 
to their automobiles (during hours of darkness) guards should be posted in 
the parking lots and streets should be patrolled within a five-block radius 
of all hospitals. 

It is noted that this request has been forwarded to the Board of 
Police Commissioners for their consideration. 


In summary, the difficulties experienced by Hospital Personnel 
in obtaining parking accommodation relates only to the employees arriving 
for the afternoon shift change. The situation at St. Pavil's Hospital is not 
acute but could be improved by provision of some existing off-street space 
for the exclusive use of the staff. At Vancouver General Hospital, the overall 
on-street parking densities clooe to the hospital do not offer any apparent 
opportunity to provide reserved parking for nurses without affecting equal 
privileges to other users in the area. 

The existing street lighting standard is higher than the City's 
average and little benefit would be achieved by increasing the level. A 
report from the Police Department indicates that there is not a greater ntimber 
of offences against women in the vicinity of hospitals than in other areas 
of the City. 
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We therefore recommend no action on the requests for reserved 
curb parking and improved street lighting from the Registered Nurses 
Association. " 

Your Board RECOMMENDS the foregoing recommendation of the City- 
Engineer be adopted. 

DELEGATION REQUEST - REGISTERED NURSES ASSOCIATION OF B. C. 

(Copies of the suinmary of Survey Findings and Recommendations 
prepared by Dr. N. D. Cherukupalle are circulated for the 
information of Council. The complete report is on file with 
the City Clerk). 


FOR COUNCIL ACTION SEE PAGE(S) ... £. 
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FINANCE MATTERS 


RECOMMENDATION 

1 . Loss of Item from Museums Department 

The Museums Manager reports as follows; 

"An institution such as ours is custodian of hundreds of thousands 
of items (most from its own collections; others borrowed) to illustrate 
the themes and stories to be told in the displays and exhibits. Thus, 
it is inevitable that items will go missing from time to time, despite 
every effort to prevent this. 

One item, borrowed in 1970 as material was being gathered for 
an exhibition entitled "Hoi for the Klondike" in the Centennial Museum, 
is now missing. This item is; 

1 pamphlet; Harry L, Wells, "Alaska and the Klondike ,,, 
the new gold fields and how to reach them," 
1897 - borrowed from Special Collections, 
U.B,C, Library, 

Despite every effort by the staff to determine its whereabouts, 
it has not turned up. Two previous employees, who had the position 
of Historian in the Museum during the period the i.tem was known to be 
in the Museum's possession, have not bean able to. help us locate it. 

The facts of the loss have been CQmrounicatfid to the City of 
Vancouver's insurance adjusters who have summarized their positions 
as follows; 

'The Museum records show they definitely received the 
pamphlet so that there is a period of approximately 
sixteen months that it went missing. There are 
sixty other similar pamphlets in this group so that 
the absence of one would not have been noticed 
particularly. The items borrowed from the U,B. C, 
Library were returned periodically and it was not 
until the last group were returned that the loss 
was discovered.' The present historian 'states there 
have been three historians at the Museum during the 
preceeding sixteen months and that the artifact could 
have been stored in various places, including at the 
Maritime Museum, in the Museum vault, or in the 
Historian's Office, Nothing else is miasing. and there 
has been no evidence of any burglary Qr, br^^k. in,' 
The present historian 'Indicates that i.t-. is s.bill a 
possibility, although remote, that the missing pamphlet 
will be found somewhere in the Museum's collection. 

As you are aware, your policy excludes mysterious 
disappearance and it is our view that this loss 
constitutes mysterious disappearance.' 

There seems little doubt that the loss of this item was the 
result of carelessness, at some stage, in the Museum's handling of it. 
The cataloguing now being carried out, and new procedures instituted 
to safeguard loans and the location of loaned objects should help 
prevent similar occurances. 

In the meanwhile, we are faced with maintaining a good relationship 
with an institution whose collections will continue to be extremely 
important sources of loan material. So, regardless of how the item, 
I went missing, the fact remains that the U,B,C, Special Collections 
should be compensated for its loss. 


Cont'd 
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The value of the item is as follows : 
Pamphlet $ 270 


Money for this purpose, for compensation in this manner amounts 
i:o our purchasing the item, exists in the Museum Trust Account. 

Recommended that compensation be paid to the institution 
involved, as follows: 

University of B. C. Library $270 

i>nd that the expenditure of funds in this amount from the Museum Trust 
i^ccount be authorized." 

Your Board RECOMMENDS the foregoing recommendation of the 
■luseums Manager be adopted. 


RECOMMENDATION AND INFORMATION 


2 . Employee Suggestion Plan 

Your Board has received the following report from the Employee 
Suggestion Plan Committee: 

'A . Suggestions Meriting Awards 

No. 181 - Waste Paper Containers Should Be Bolted to Sidewalks 

Comment 

The Assistant City Engineer, Planning & Control advises 
that this suggestion was implemented in October 1971. 
The new installations have performed satisfactorily to 
date; if they continue to perform as expected there will 
be an annual saving of approximately $1,600. However, 
more time is required before a final evaluation can be 
made . 

Therefore, this Committee recommends that an initial 
award of $200 be made, and a further review of the matter 
take place in six months at which time if the savings are 
confirmed an additional award be made to bring the total 
to 25% of the annual saving. 

No. 182 - The Monthly 'Statement of Circumstances' Form Used By 

The Welfare and Rehabilitation Department Be Abolished, 
And the Declaration Of Income And Other Requirements Be 
Provided By The Recipient On The Reverse Side Of The 
Cheque 

Comment 

The Director of Welfare & Rehabilitation reports that this 
is a feasible suggestion and that he is now developing the 
necessary office routines for implementation. It is 
estimated that the clerical work required would be reduced 
by a minimum of 24 work days per month, indicating an 
annual cost saving of $6,000. 

Your Committee recommend that the suggestor be granted an 
immediate award of $750, and that the details of the 
saving be reported upon after implementation of the 
system and the suggestor be paid the balance of the award 
prior to December 31, 1972. 

Cont'd 
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B . Suggestions For Which No Award Is Reconunended 

No, 184 - Steam Boilers In City Hall Not Be Converted to Water 
Comment 

This suggestion was rejected by the Committee because it 
is understood that a plan for converting the City's boiler 
system has been under review by the Building Services 
Division and it has been agreed that this conversion should 
take place. 


SUMMARY OF RECOMMENDATIONS 


A. (i) An award of $200 be made to Mr. J. Mutter of the Equipment 
Division, Engineering Department for suggestion number 181; 

(ii) An award of $750 be made to Mr. J. Barnes, Permits & 
Licenses Department for suggestion number 182. 


B. That this report be received for information 

C. Funds for the above awards be taken from Account Number 7090/905, 
set up for this purpose.' 

Your Board RECOMMEND that the above recommendations of the 
Suggestion Committee be adopted. 

RKCOMMENDATION 

3 . Investment Matters (Various Funds) - February 1972 

(a) Security transactions during the month of February, 1972 

(b) Summary of Securities held by the General and Capital 

Accounts as at February 29, 1972 

(a) GENERAL AND CAPITAL ACCOUNT TRANSACTIONS 


Maturity Maturity Term Annual 

Date Type of Security Date Value Cost Days Yield 

Bank deposit Receipts Purchased for Redemption In February, 1972 

Feb. 2 Can. Imperial Bank Feb. 15/72 $500,730.1'* $500,000.00 13 't. 10 

11 " " " Feb. 17/72 400,302.^7 400,000.00 6 4.60 

11 " " " Feb. 18/72 400,352.18 400,000.00 7 4.60 

18 Bank of Montreal Feb. 21/72 400,115.07 400,000.00 3 3.50 

$ 1 ,701 ,500.56 $ 1 ,700.000.00 
Bank Deposit Receipts Purchased for Redemption after February 29,1972 

Feb. 


2 

Royal Bank of Can. 

Mar. 15/72 $803,976.77 

800,000.00 

42 

4.32 

2 

M II II II 

Mar. 16/72 703,562.52 

700,000.00 

43 

4.32 

8 

II II II II 

Mar. 15/72^ 301,334.47 

300,000.00 

36 

4.51 

11 

Bank of Montreal 

Mar. 17/72 401,860.27 

400,000.00 

35 

4.85 

15 

II II M 

Mar. 20/72 502,333.42 

500,000.00 

34 

5.01 

17 

Mercantile Bank of Can. 

Mar. 20/72 200,885.48 

200,000.00 

32 

5.05 


cent 'd . 
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17 

Toronto Dom. Bank 

Mar. 

17/72 

100,'»16.33 

100,000.00 

29 

5.2'» 

21 

Bank of B.C. 

Mar. 

28/72 

703, 569. '♦2 

700,000.00 

36 

5.17 

21 

II II II 

Mar. 

29/72 

SO^*, 192.66 

800,000.00 

37 

5.17 

Ik 

Royal Bank of Can. 

Mar. 

30/72 

201 ,026.03 

200,000.00 

35 

5.35 

25 

Bank of B.C. 

Mar. 

1/72 

700, '♦81. 37 

700,000.00 

5 

5.02 

29 

Bank of B.C. 

Mar. 

1/72 

1,200,172.93 

1 ,200,000.00 

1 

5.26 

29 

Bank of B.C. 

Mar. 

2/72 

^♦00,1 15.29 

^♦00,000.00 

2 

5.26 


$7,023,926.96 $7,000,000.00 


***************** 

(b) SUMMARY OF SECURITIES HELD AS AT FEBRUARY 29,1972 

GENERAL AND CAPITAL ACCOUNTS ONLY 
Type of Security Par or Maturity Value Cost or Book Value 

Short Term 

Deposit Receipts due 1972 $ 10,3^7,251 .9^ $10,300,000.00 

Medium Term 

B.C. Hydro S Power Authority 7^ 
Parity Bonds due Sept. 1/75 $ 200,000.00 $ 200,305.59 

RECOMMENDATION 

Recommended by your Board that the report of the Director of Finance on Investment 
Matters (Various Funds) for February, 1972 be confirmed. 


FOR COUNCIL ACTION SEE PAG£(S) . ..^f/ 
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BOARD OF ADMINISTRATION 


PROPERTY MATTERS 
APRIL 7. 1972 


CONSIDERATION 


1. Lease Renewals To Boys' Club 
of Vancouver 


The Supervisor of Property and Insurance reports as follows: 

"By Resolution of Council dated January 23rd, 1968, 
Lots 1 & 2, Block 173A, D.L. 26i+A, Situated at 900 East 
12th Avenue; and Lots E and P Sub. 609, Block 27, D.L. 
200A, Situated at 395 East 6th Avenue were 
leased to the Boys' Club of Vancouver for a five-year 
terra commencing on January 1st", 1 967 at a" nominal rental 
of $1.00 per year for each of the properties . Council 
also authorized an amount not to exceed a total of $3>000.00 
to cover estimated costs of repairs and maintenance of the 
buildings during the lease term. 

Lots E aind F at 395 East 6th Avenue were originally leased to the 
Boys' Club from the City for 20 years commencing August 1st, 
1941 at a nominal rental of $1.00 per year. The club constructed 
the existing building which, under the terms of the lease is now 
the property of the City. The building is one-storey and basement 
frame construction containing approximately 3,750 square feet on 
the main floor. 

Lot 1 and 2, 900 East 12th Avenue, improvements consist of an 
old frame fireball occupied by the Boys' Club since 1939. 

Over the past 5-year period, the Boys' Club has made repairs and 
improvements to both buildings at their own expense. In addition, 
the City has expended approximately $2,700.00 of the $3,000.00 
authorized for necessary repairs. It is estimated at the present 
time that further repairs for the next 5 years can be anticipated 
in the amount of $3,000.00 to both buildings. 

Both leases have now expired and the Supervisor of Property 
and Insurance has a request for a further 5 year lease renewal 
on the same terms from The Boys' Club of Vancouver. The 
Director of Planning & Civic Development recommends renewal 
for the requested term noting the continued inclusion of the 
4 month cancellation clause. The Director of Social Planning/ 
Community Development concurs with the recommendation of the 
Director of Pleinning & Civic Development. 

The Lessee has requested: 

(1) that Lots E and P, Block 27, D.L. 200A at 395 East 
6th Avenue be leased to the Boys ' Club of Vancouver 
for a 5-year period commencing January 1st, 1972 at 
a nominal rental of $1.00 per annum; 

(2) that Lots 1 and 2, Block 173A, D.L. 264A, situated at 
900 East 12th Avenue be leased to the Boys' Club of 
Vancouver for a 5-year period commencing January 1st, 
1972 at a nominal rental of $1.00 per annum; 

The Supervisor of Property & Insurance submits the request 
of the Boys ' Club of Vancouver for the renewal of the two 
leases to Council for Consideration. 


(Continued) 
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Clause No. 1 (Continued) 


If Council agrees to the lease renewals the Supervisor of 
Property & Insurance 


RECOMMENDS 


That the leases contain the 4 month cancellation clause 
and that provision be made for an allowance of $3,000. 
to cover estimated expenditure for necessary repairs and 
maintenance for the next 5 years, as was provided for in 
the previous lease, all expenses to be ratified by the 
Supervisor of Property and Insurance." 

Your Board submits the report of the Supervisor of Property & 
! Insurance for CONSIDERATION AND RECOMMENDATION. 

RECOMMENDATION 

2 . Sales : Residential and General 

Recommended that the following sales by tender be approved under the terms and 
conditions set down by City Council, being in each case the highest offer re- 
ceived. 


re: Lots 118, 119, 120 and 121, D.L. 729, 

Sitiiated N/S U7th Avenue bet. Sherbrooke 
and Inverness Streets. Zoned: RS-1 


Name 

Domenico 
& Nicola 
Taddei 


Lot Approx.Slze 
118 66.5' X 115' 


Sales Price Terms 


Reinhard 119 66.5' x 115' 

& Hilda 

Qogolin 

H.Wenzel 120 66.5' x 115' 

!t Ron 

Johal 

Kline 121 66.57 'x 115' 

Bros. 67.19 
Realty 
Limited 


$ 17,500.00 


City 
Terms 
9 9% 


$ 17,500.00 City 
Terms 

$ 17,157.00 City 
Terms 
e 9% 

$ 17,251.00 Cash 


Conditions 

Lot above grade, 
subject to bulk- 
head agreonent. 
Site contains fill, 
no guarantee given to 
soil stability. 

Site contains fill, 
no guarantee given 
to soil stability. 

Site contains fill, 
no guarantee given 
to soil stability. 

Lot below grade, 
subject to a bulk- 
head agreement. 
Sile contains fill, 
no guarantee given 
to soil stability. 


re: Lot 19 of X, Blocks 1 & 2, D.L. 311, 
Situated S/W Comer 65th Avenue, and 
Cambie Street. - Zoned CD-I 


Sidney 19 283. 9U' x 120' $l60, 000.00 City -Lot above grade, 

Suen, Terms subject to a bulk- 

Lee Yuk 8 9% head agreement. 

Sing and 
Maksons 
Investments 
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Conditions of sale ; 

(1) The date ol sale to be 90 days from the date that City Council approves the 
sale or the date of the issuance of the development permit, whichever is the 
sooner; 

(2) Option to repurchase by the City at net sales price if foundation not poured 
within 18 months or development not completed within 3 years. 

(3) Lot is above lane level and purchaser will be required to enter into a bulk- 
head aereement. 


CONSIDERATION 

3. Sale: S/S Georgia Street between 
Gore and Main Streets - Zoned CM-1 


The St^Jervisor of Property and Insurance reports as follows: 

"The owners of Lot 32, Block 20, D.L. 196 have submitted an offer to pur- 
chase the adjacent City-owned Lot 31. The privately-owned Lot 32 is 25' 
by 122' zoned CM-1, and supports two dilapidated, old houses, one of 
which is vacant and vandalized, the other still occupied. The owners 
propose the i*emoval of the two old homes, which are non-conforming uses, 
and the immediate development of two lots. 

City-owned Lot 31, Block 20, D.L. 196 is 2^' x 105' and zoned CM-1. The 
North 16. $ feet of this lot were dedicated in 19U2 for the proposed 
Georgia Street widening, thus reducing the depth of the lot to 105 feet. 

Prior to the offer being received, the Planning Department had recom- 
mended that City-owned Lot 31, and the widening strip be consolidated 
with adjacent Lot 32 to create a site more suitable for a new develop- 
ment. 

The owners of Lot 32 have offered to purchase the City-OTvned properties 
for the sum of $11,500.00 plus a proportion of the current jrear's taxes, 
registration fees and costs of consolidation. The offer is subject to 
the City arranging for any survey work which may be required to consol- 
idate the two lots. The offer is considered fair and reasonable. 

The matter of the direct sale of the City property is submitted to City 
Council for CONSIDERATICN. 

In the event Council approves the sale of the City-owned properties to 
the owners of the adjoining Lot 32, then it is 


RECOMMENDED that the sale be subject to: 

(1) the addition to Lot 31 of the abutting l6.5 foot 
surplus portion of Georgia Street; 

(2) consolidation of lots 31 and 32; 

(3) the reservation of a bulkhead agreement over the 
consolidated site; 

ih) the purchase price of $11,500.00 plus a portion 
of the current year's taxes, registration and 
consolidation fees, and the costs of any survey 
that may be required." 

Tour Board submits the foregoing report of the Supervisor of Property and 
Insurance to Council for its consideration. 
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RECOMMENDATION 

4. Acquisition for Replotting: S,E. Sector 
3672 East 54th Avenue 


The Supervisor of Property and Insurance reports as follows :- 

"Reference is made to Item 3, Property Matters, January 
21st, 1972, confirmed by Council, January 25th, 1972 
approving the expropriation of Lots 7 and Amd, 8, Blocks 
1 to 3, NE h D.L. 335, known as 3672 East 54th Avenue, 
the owner having refused an offer of $80,000.00. This 
property is required for replotting purposes in connection 
with the expanded program of redevelopment in the S.E, 
Sector. Said property is the last one to be acquired in 
the area bounded by 54th Avenue, Boundary Road, S.E. 
Marine Drive and Kerr Street. 

This property consists of two large parcels of land at 
the S.W. corner of 54th Avenue and Boundary Road, with a 
total area of approximately 1.43 acres. Said property is 
zoned RS-1 and has subdivision potential. Lot 7 is 
improved with a 1% storey frame dwelling which has a main 
floor area of 673 sq. ft., plus full basement and was 
erected in 1927. This dwelling contains 6 rooms, 5 
plumbing fixtures, has a patent shingle roof, wood siding 
exterior, a concrete foundation and is heated by an 
automatic gas-fired furnace. The dwelling is in good 
condition for age and type aind is occupied by tensints. 
Accessory buildings include an old garage and 4 old 
storage sheds of various sizes, all in poor condition. 

According to recent advice from the City Solicitor, the 
owner, through his solicitor, has agreed to sell for the 
total sum of $83,850.00, aibject to the sale date being 
January 1st, 1972 and the owner being permitted to retain 
rent-free possession until April 15th, 1972. This settle- 
ment price is considered to be realistic and is endorsed 
by the City Solicitor. 

RECOMMENDED that the Supervisor of Property and Insurance 1 
authorized to acquire the above property for the sum of 
$83,850,00 on the foregoing basis, chargeable to Code 
#4966/269. " 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of 
Property and Insurance be adopted. 


FOR COUNCIL ACTION SEE PAGE(S) f^-l- 
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SUPPLEMENTARY REPORT APRIL 1. 1972 

RECOMMENDATIONS : 

1. Leave of Absence, with 
pay, for Museum Ethnologist 

The Museums Manager reports as follows: 

"Mrs. Lynn Maranda, Ethnologist at the Vancouver Centennial 
Museum, has received an invitation to attend a three-day conference 
at the National Museum of Man in Ottawa. The conference, on 
the subject of Museum Ethnology in Canada, will be from Tuesday, 
April 25, to Thursday, April 27, inclusive. The object of the 
meeting is to bring some twenty selected museum ethnologists from 
various parts of Canada to discuss problems and developments of 
common interest and to explore the possible coordination of future 
activities. Among the topics to be considered are the documentation 
and conservation of collections, museum ethics and professional stan- 
dards, the cultural policy currently being developed by the Federal 
Government, and certain aspects of the Canadian Museums Association. 

The National Museum of Man has agreed to pay all of Mrs. 
Maranda ' s expenses for travel and accommodation. I believe that it 
will be of benefit to this Museum for Mrs. Maranda to attend this 
conference to discuss common problems and areas of interest with other 
specialists in her field and therefore I request that she be given 
permission to attend this conference at no expense to the City other 
than her salary for the period that she will be away. Her absence 
should allow two days travelling time and therefore she would be 
absent from Monday, April 24, to Friday, April 28. 

Your Board RECOMMENDS the foregoing recommendation of the 
Museums Manager be adopted. 

2. Salary and Classification Review - 
One Clerk V Position, 

Department of Planning and Civic Development 
The Acting Director of Personnel Services reports as follows: 

"On January 19, 1971, City Council adopted a report on the reorganiza- 
tion of the Department of Planning and Civic Development. This 
report included the recommendation that the "Chief Clerk" position 
(Clerk V) be replaced by an Administrative Assistant and that this 
be attained by reclassification. 

The Director of Planning and Civic Development now advises that he 
wishes to proceed with tliis reclas£5if ication and that ho prefers 
to have the position titled Admini£5trativc Officer rather than 
Administrative Assistant. I concur with the proposed title change 
and have reviewed the proposed duties and responsibilities of this 
position . 

The incumbent will perform supervisory and administrative work 
assisting a superior on a variety of problems and will assume 
respon£5ibility for administrative details. An employee of this ^ 
class will plan, organize and control the clerical, administrative 
and library functions of the Department; design, plan, implement and 
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CLAUSE 2 (continued) 


control new or revised office systems and procedures; compile a 
variety of reports; review and control the Departmental budget; 
oversee drafting services; arrange secretarial services for various 
boards, commissions, panels, etc.; institute and maintain a depart- 
mental information service for the public and arrange a variety of 
exhibitions and displays. This work will exceed the Clerk V level 
and accordingly I have prepared a new class specification of 
Administrative Officer - Planning and Civic Development, No. 038, 
to accurately describe the duties to be performed. This position is 
equitably rated internally at Pay Grade 26 ($843-1013) , and I 
recommend it be so reclassified effective when vacated. 

The probationary period will be one year. 

This position is to be excluded from the bargaining unit as the 
incumbent will have the authority to hire and fire staff, and will 
have access to confidential files and information relating to, 
and will participate in, the making of a variety of recommendations 
for changes in methods and procedures of office operation that may 
affect wage or salary rates, workloads, working conditions, 
promotional opportunities, or reductions, changes or increases in 
employment . 

The estimated recurring annual cost of this proposal determined 
by the increase in the final step in the pay range at 1971 
(2nd half) rates and including fringe benefits at 10% will be 
$2,244. 

The cost of this proposal for 1972 could range from zero additional 
cost to a maximum of $187 per month including fringe benefits. 
The exact cost cannot be calculated at this time as it is not 
known who the successful applicant will be. (A civic employee 
could commence at any step of the range depending on the Pay Grade 
and step received, whereas a non-civic applicant would probably 
commence at the first step of the pay range) . The Comptroller of 
Accounts reports that 1972 Departmental salary appropriation will 
be adjusted during budget review.- 

This report has been discussed with, the Director of Planning and 
Civic Development who concurs herein. The Assistant Business Manager 
of the Municipal and Regional Employees' Union is in agreement with 
the proposed classification, but not with the recommendation of 
exclusion of this position from the bargaining unit. He has agreed, 
however, to the reclassification of this position, subject to the 
question of exclusion being settled at a later date. The position, 
however, is to be excluded initially." 


SUMMARY 


Incumbent 


F . M . Ro s s 


Present 

Classification 

Clerk V 
P.G. 22' 
($703-843) 


Proposed 
Classification 


Effective 
Date 


Administrative Officer - When 
Planning & Civic vacated 

Development 
P.G. 26 ($843-1013) 


YOUR BOARD 


RECOMMENDS that: 

(1) The foregoing recommendations of the Acting Director of 


(2) 


Personnel Services be adopted. 

Class specification No. 038, Administrative Officer, 
be approved. 
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3 . Request to Speak to the Committee on 
Municipal and Regional Information 
Management . 

Your Board has received the follovdng report from the Director of Finance. 

"The Committe on Municipal and Regional Information Management (COMRIM), a 
subcommittee of CFMM, has invited Mr. Hawkins, Co-ordinator of Data Processing 
and Systems and Jim Gorton, Systems Analyst II to address its conference in 
Victoria on April 23 and 24. They vdsh them to speak on this City's proposed 
Computer Assisted Welfare System which apparently has generated considerable 
interest. 

Other subjects which will be discussed at the meeting tvill be of interest 
to the City, specifically those dealing with Fire Hall deployment procedures, 
the Canadian Police Information Centre, and the availability of 1971 census data 
from Statistics Canada. 

Since COMRIM does not pay the costs for the speakers, the costs to the City 
for this speaking engagement would be about $260, which includes transportation, 
meals, hotel, per diem for Mr. Hawkins and registration costs, plus two days' 
leave with pay each for Mr. Hawkins and Mr. Gorton. The Comptroller of Accounts 
advises that funds are available in account no. 7090/929 - Travel Expenses - 
Staff Officials. 

I recormiend that Mr. Hawkins and Mr. Gorton be given approval to travel to 
Victoria and speak to the CCMilM convention, the cost to the City to be approx- 
imately $260, plus two days' leave with pay for Mr. Hawkins and Mr. Gorton." 

Your Board recommends that the recommendation of the Director of Finance 
be approved. 


FOR COUNCIL ACTION SEE PAGE(S) ttL 
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REPORT TO COUNCIL 
STANDING COMMITTEE ON FINANCE 
APRIL 6, 1972 


A meeting of the Standing Committee of Council on Finance was 
held in the No. 1 Committee Room, City Hall, on Thursday, 
April 6th, 1972, at approximately 9:15 a.m. 

PRESENT ! Alderman Adams (Chairman) 

Aldermen Bird, Broome, Hardwick, Rankin and 
Sweeney 

ABSENT: His Worship the Mayor (on Civic Business) 

Aldermen Wilson, Phillips, Linnell and Calder 

CLE RK TO THE COMMITTEE : R. Henry 


The Minutes of the meetings held on March 17, 1972 and 
March 23, 1972 were adopted. 


1972 Revenue Budget Estimates 

The Committee considered a Board of Administration report on 
the 1972 Revenue Budget Estimates dated April 4th, 1972, noting 
that it was the first report submitted to the Committee and, 
although not a complete analysis, presented a sufficiently accurate 
picture of the budget to allow the Committee a review of the 
supplementary items from the Park Board, Board of Police Commissioners 
and the Auditorium Board. The report contained details of the 
current budget position as of April 1, 1972. 

The Committee received delegations from the Police Commission 
and the Park Board speaking in support of various items listed 
in the Board of Administration report. The Committee took action 
as follows : 

I . POLICE DEPARTMENT 

(a ) Miscellaneous Items 

RECOMMENDED that the items listed on Page 13 of the Board 
of Administration report dated April 4, 1972 (a to m) and totalling 
$34,311 be approved. 

( b ) Rental of power typewriting facilities 

RECOMMENDED that the funds for the test period be approved 
($2,218) but that no permanent installation be approved unless the 
Police Commission is prepared to recognize the effective staff 
increase that would occur and so report to Council, or else it can 
be shown that the estimate of staff savings is incorrect. 

( c) Police overtime 

RECOMMENDED that approval of the $72,000 for overtime be 
deferred pending receipt of an appropriate report from the Police 
Commission, and in the interim, provision be made in Contingency 
Reserve . 


Cont 'd 
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( d ) Police additional manpower 

The supplemental estimates contain requests for additional 
manpower as follows; 

I. additional constables, including fringe benefits, 

equipment, etc. (full year $264,179) $122,279 

- 25 constables 

- 1 detective 

- reclassification of 4 staff to Staff Sgts. 

II. 3 additional report clerks (full year 21,019) 13,533 

III. 1 additional clerk-typist (Hit & Run Squad) 
(full year $5,431) with necessary office 

equipment 4,385 

IV. 1 additional Clerk III - Criminal Records, 

Identification section, with necessary office 

equipment (full year $7,694) 5,834 

$146,0 31 


The above staff increases total 31. 


RECOMMENDED that with respect to I. above, there be no increase 
in staff. 

RECOMMENDED that with respect to II., III., IV. above, these 
staff increases be referred to the Data Processing & Systems for 
analysis in conformance with the policy that applies generally 
throughout the City service and report back to Council through the 
Police Commission later this year. 

Further that Council re-iterate its request to the Board of 
Police Commissioners that 

after the re-organization of the Patrol Division 
has been initiated, to report to Council twice yearly 
upon the effectiveness of the Patrol Division according 
to criteria mutually agreeable to that Board and City 
off icials . • 


( e ) One additional civilian court officer $5,159 

RECOMMENDED that this item be deleted at present and 
referred to the Administrative Analyst for report back to Council, 
through the Police Commission, after he has reviewed it, 

(f) Film processor and print processor for the Identification 
Squad $12,210 

RECOMMENDED that these two items be referred to the 
Co-ordinator of Data Processing and Systems for analysis and report 
back to Council, through the Police Commission, later in 1972. 

(g ) Items referred to Finance Committee without recommendation 

Portable loudhailer and additional equipment $ 956 
Printing "Crime Stop' booklet 2 ,200 

Total $ 3,156 

RECOMMENDED that provision be made for the rental of the 
portable loudhailer and additional equipment as and when required. 

Further RECOMMENDED that $2 , 000 be allocated for printing a 
•Crime Stop' booklet. 

Cent 'd . . . . 
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(h) Items deleted $27,297 

RECOMMENDED that the deletion of the items listed 'a to 1' 
on Page .15 of the Board of Administration report dated April 4th, 1972 
be approved. 


The Committee noted a letter from the Corporation Counsel 
as contained in the Board of Administration report of April 4th, 1972 
(Page 19) in which he had been "requested to give a detailed legal 
opinion as to the City's powers under the sections relating to police 
estimates and the proper procedures if they are breached." Following 
discussion on this particular matter and further explanation by the 
Director of Finance, it was RECOMMENDED that this matter be referred 
to the Chairman of the Committee, the Board of Administration and the 
Corporation Counsel to clarify what action is required, having in 
mind the action taken by Council on April 19, 1966, when it adopted 
a report of a special committee dealing with budget and personnel 
procedures (Board of Administration report of April 4, 1972, Page 16 
refers ) . 

The Committee noted letters from the Park Board and from the 
Vancouver Council of Women supporting additional staff for the 
Police Department, and noting also that the Vancouver Council of 
Women are urging that the number of police women on the force 
be increased. 


2 . AUDITORIUM BOARD 

(a) Plaza entertainment $5,000 

RECOMMENDED that an appropriation of $1,203 be approved for 
this item. 

(b ) Supplementary estimates 

The Committee noted items 1 to 13 as contained in Page 23 
of the Board of Administration report and took action as follows: 

RECOMMENDED that the Black Velour Drapes and the Christmas 
Outside Decorations be not approved. 

Further that the action taken by the Budget Review Committee on 
the balance of the items listed be approved (it was noted that the 
Auditorium Board may wish to appear before the Finance Committee or 
Council with respect to certain of these items). 


3 . PARK BOARD 

(a) Jericho security $15,000 

It was noted that this item for maintenance of security on 
the property taken over by the City was reduced to $2,000 pending an 
explanatory report from the Park Board. 

RECOMMENDED that this matter be deferred until the report 
referred to is received from the Park Board. 

(b) Queen Elizabeth Park Restaurant - washroom maintenance -$1,200 

RECOMMENDED that this item be included in the basic budget 
with the actual a-nount to be determined by the Director of Finance. 


Cont 'd 
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(c) Thunderbird Community Centre Operating Costs $53,310 

RECOMMENDED that $8,250 be approved for the first quarter of 
1972 and that final action be deferred until a report is submitted to 
Council by the Park Board. 

(d) New and Non-Recurring Items $207,500 

When making their submission earlier the Park Board submitted 
a letter dated April 5th, 1972 advising that since the submission of 
the estimates, there is an emergency repair expenditure estimated at 
$18,500 for replacement of sections of underground power conduit in 
Stanley Park. Damage was caused recently by excessive water that 
penetrated the conduit casings. The Park Poard asked that this amount 
be added to the New and Non-Recurring items. 

RECOMMENDED that $207,500 be allowed the Park Board for new 
and non-recurring items and that the list of these items be subsequently 
submitted to Council for approval. 

REC0M1:J:ENDED that $18,500 be added on a non-recurring basis 
for the specific purpose of emergency repairs as previously described. 


Supplementary Budget Items 

(e) Strathcona Community Centre $16,500 

RECOMMENDED that action be deferred pending receipt of report 
from the Park Board to be submitted to Council 

(f) Douglas Community Hall Addition $ 2,635 

RECOMMENDED that action be deferred pending receipt of report 
from the Park Board to be submitted to Council. 

(f) i. Capilano Stadium Staffing & Equipment $26,000 

RECOMMENDED that action be deferred pending receipt of an 
explanatory report from the Park Board to be submitted to Council 
which should include the stadium program's relationship to Riley Park 
Commun i ty Ha 1 1 . 

(g) Riley Park Community Hall Addition $ 3,000 

RECOMMENDED that the $3,000 included in the Park Board budget 
for four (4) months operating costs by the Budget Review Committee be 
approved . 

(h) Stanley Park Zoo - Additional Animals $ 5,000 
RECOMMENDED that this request be refused. 

(i) Tree Planting Program $25,000 

RECOMMENDED that the $25,000 be deleted from the Supplemental 
estimates and transferred to the Supplementary Capital Budget for 1972. 


Cent 'd 
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( j ) Supplemental items approved during the budget review $ 3 9 2 1 3 

RECOMMENDED that the list of supplemental budget items totalling 
$39,213, as itemized on Page 11 of the Board of Administration report 
of April 4, 1972 be approved. 


(k) Supplemental items deleted during the budget review $334,356 

RECOMMENDED that the list of supplemental items listed on 
Page 11 of the Board of Administration report of April 4, 1972, be 
not approved with the exception of staff leaderships in community 
halls, $50,000, which is dealt with later in this report. 


( 1 ) Staff Leadership in Community Halls 


$ 50,000 


RECOMMENDED that $7,000 only be allocated for staff leadersfTifMENDED 
at Bobolink Park and that this staff member be hired on a temporary 
basis until a total review has been made on this subject matter. 


(m ) S upplemental Items handled by other means 


$ 43,000 
$ 15,000 


Stanley Park driveway widening, to come from Park 
Board capital budget 

Capilano Stadium capital improvements, already 

dealt with by Council on March 21, 1972, and therefore 

deleted from here 13,000 


Installation of permanent playground equipment, to 
be provided from Parks capital funds 


15 ,000 
$ 43,000 


RECOMMENDED that the action taken by the Budget Review 
Committee with respect to the above items be approved. 


Park Board Community Service Function 

RECOMMENDED that the Park Board be requested to submit a comprehensive 
report explaining in detail its community service functions, plans for 
expansion, operating costs, etc. The terms of reference for such 
a report to be established by the Park Board in consultation with the 
Board of Administration. 


Further that, in conjunction with the foregoing report, there be 
detailed reports with respect to Kensington, Strathcona , and Thunderbird 
Community Centres. 


1972 Mill Rate 

Your Committee, having reviewed the various administrative repo 
with respect to the 1972 revenue budget estimates, 

RECOMMENDS that the Board of Administration and the Director of 
Finance be instructed to submit a report to Council on a balanced 
budget based on 15.8 mills for 1972. 


FOR COUNCIL ACTION SEE PAGE(S).i^^ii.:-^ 
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SPECIAL COUNCIL - APRIL 12, 1972. 
PUBLIC HEARING 


A Special Meeting of the Council of the City of Vancouver 
was held in the Kitsilano Secondary School, on Wednesday, 
April 12, 1972, at 7:30 p.m., for the purpose of holding a Public 
Hearing to amend the Zoning and Developnent By-law. 

PRESENT: His Worship the Mayor (in the Chair) 

Aldermen Adams, Bird, Calder, Linnell, 

Phillips, Rankin, Sweeney and Wilson. 

ABSENT: Alderman Broome (on civic business) 

Alderman Hardwick. 

CLERK TO THE COUNCIL : R. Henry 

MOVED by Alderman Adams, 
SECONDED by Alderman Linnell, 

THAT this Council do resolve itself into Committee of the Whole, 
His Worship the Mayor in the Chair, to consider proposed amendments 
to the Zoning and Development By-law. 

- CARRIED. 

1. proposed Rezoning: 
Kitsilano Area 

An application was received from the Director of Planning and 
Civic Development to amend the text of Zoning and Development 
By-law No. 3575, to establish a new District Schedule, RM-3A Multiple 
Dwelling District, and consequential amendments to the By-law. 

The rezoning involves all lots in Blocks 181, 191, 192, 202, 195, 
205, 215, 196, 185 & 185A inclusive, and Lots 1-7, 13-18 & N33 ' 
of A & B, Block 186; 1-8 & 13-20, Block 186A; 1-9 & F, Block 187; 

I- 10 & 13-20, Block 206; A & B, 3-16, A-E , 23-36, A, S30' of N60', Pel. 
D, B, Block 216; 1-8 & E20' of 13, bal . of 13, 14-20, Block 193; 1-8 

& 13-20, Block 203; 3-10 & A-C, 12-18, Block 194; 3-9, A, 10, B & C, 

II- 16, Block 204, District Lot 526. 

This is in an area consisting of approximately 19 City Blocks, 
bounded generally by Cornwall Avenue, Point Grey Road, and the railway 
right-of-way on the north; Greer Avenue and Cypress Street on the east; 
Larch and Balsam Streets on the west and York Street, First and Second 
Avenues on the south, 

present Zoning: RM-3 Multiple Dwelling District 

proposed Zoning: RM-3A Multiple Dwelling District. 

The Technical Planning Board recommended that the application 
be not approved, as the Board favours the opportunity for choice as 
to the form of development provided by the RM-3 District Schedule, 
and believes that the resulting form of development is still satis- 
factory. 


(continued) 


49 J 

Special Council, April 12, 1972 2 


The Technical Planning Board's motion, passed at its meeting 
on March 27, 1972, is: 

"THAT the Board have reviewed the Report of the Director 
of Planning based on Council's request to investigate 
reduction of height of building in Kitsilano and they 
believe that the original form of development permitted in 
RM-3 is still satisfactory. 

However, should Council wish to introduce height restric- 
tions in the Kitsilano area, they support the recommendations 
in the Report of the Director of Planning & Civic Develop- 
ment dated March 1, 1972. 

FURTHER, they approved the proposed RM-3A District Schedule 
including a provision to allow limited discretion on height 
to the Technical Planning Board." 

The Town Planning Commission recommended that the application be 
approved; the Commission's motion reading as follows: 

"THAT the Commission favours the principle of low-rise buildings 
in relation to the waterfront and therefore endorses the 
general concept of the RM-3A zoning proposed for the Kitsilano 
area as outlined on the map attached to the report of the 
Director of Planning dated March 1, 1972." 

The Council noted a Roard of Administration report, dated 
March 3, 1972, and a memorandum from the Director of Planning and 
Civic Development, dated April 10, 1972, both dealing with the 
proposed RM-3A District Schedule. The memorandum suggested the 
wording of an additional sentence which could be added to the 
District Schedules, with respect to the increase in the height of a 
building . 

Following an explanation of the proposed rezoning by the 
Director of Planning and Civic Development, during which slides 
were shown, delegations were heard, as follows: 

1. Kitsilano Area Resources Council Planning Committee (Mr. B. 
Mason, Mr. R. Kemble , Mr. M. Wood and Mr. D. Todd) — spoke in 
favour of the proposed rezoning; made general comments on 
community planning in the City; and referred to a high rise 
apartment building under construction at 2280 Cornwall Street 
(Brief filed.) 

2. Ad hoc committee (Mrs. M. Chunn) — terms of reference for 
proposed rezoning too narrow; no high rise buildings between 
water front and 2nd Avenue; more thorough study should be 
made of the area Burrard to Alma Streets from Cornwall to 
Broadway. (Brief filed.) 

3. Mr. Frederickson — favoured high rise apartments on a limited 
basis . 

4. Mr. W. Pennell — opposed rezoning and sugggested, if a change 
made, property owners should be reimbursed taxes paid on the 
present zoning. (Brief filed.) 
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5. Mrs. Parker (representing various property owners) — opposed 
rezoning. (Brief filed.) 

6. Kitsilano Ratepayers' Association (Mr. G. F. Moul) — opposed 
high rise development on the Kitsilano waterfront. Proposed 
no change in zoning in the area east of Arbutus to Cypress 
Streets. Restrictive changes in zoning should apply only 

to the area adjacent to the waterfront. (Brief filed.) 

7. Mrs. J. Bicknell — supported rezoning. (Brief filed.) 

8. Citizens' Council on Civic Development (CCCD) — (Mr. H. 
Weinreich) — generally in favour of proposed rezoning. 

9. Mr. A. Stott — opposed to high rise development; and general 
comments regarding the area. 

10 . Mrs . McVay — opposed to rezoning as there would be devaluation 
of property, without compensation. 


The Council was advised that a number of communications had 
been filed, and these would be made available to each Member, 
for information. 


MOVED by Alderman Wilson, 

THAT the submissions be received for information, and studied 
by Council Members, and the matter be referred to a future Council 
meeting for decision. 

- CARRIED. 


MOVED by Alderman Calder, 

THAT the Committee rise and report, 


- CARRIED, 


MOVED by Alderman Calder, 
SECONDED by Alderman Rankin, 

THAT the report of the Committee of the Whole be adopted. 


- CARRIED, 


The Council adjourned at approximately 9:30 p.m. 


***** 


The foregoing are Minutes of the Special Council meeting (Public 
Hearing) dated April 12, 1972, adopted on April 18, 1972. 



CITY OF VANCOUVER 


REGULAR COUNCIL MINUTES 


A Regular meeting of the Council of the City of Vancouver was 
held on Tuesday, April 18, 1972, in the Council Chamber, at 
approximately 9:30 a.m. 

PRESENT: Her Worship the Deputy Mayor (Alderman Linnell) 
Aldermen Bird, Broome, Calder, Hardwick, 
Phillips, Rankin and Wilson 

ABSENT : His Worship the Mayor 

Alderman Adams (on Civic business) 
Alderman Sweeney (on Civic business) 

CLERK TO THE COUNCIL: R. Thompson 


PRAYER The proceedings in the Council Chamber were opened with 
prayer . 

ACKNOWLEDGMENT 

Her Worship the Deputy Mayor acknowledged the presence in the Council 
Chamber of students from John Oliver Secondary School, under the 
direction of Mrs. Taylor; and from Prince of Wales Secondary School 
under the direction of Mrs. Rybar. 


'IN CAMERA' MEETING 

The Council agreed to an 'In Camera* meeting later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Broome, 
SECONDED by Aid. Hardwick, 

THAT the Minutes of the Regular Council meeting Cincluding 
'In Camera'), dated April 10, 1972, be adopted after correction 
to page 22 under 'Enquiries and Other Matters' re Four Seasons 
Development, by inserting the name of Alderman Hardwick for the 
name of Alderman Adams. 

- CARRIED 

MOVED by Aid. Bird, 
SECONDED by Aid. Broome, 

THAT the Minutes of the Special Council meeting (Public Hearing) 
dated April 12, 1972, be adopted. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Broome, 
SECONDED by Aid. Wilson, 

THAT the Council resolve itself into Committee of the Whole, 
Her Worship the Deputy Mayor in the Chair. 

- CARRIED 

REPORT REFERENCE 

British Columbia Building 

It was noted a Report Reference by Provincial Government 
authorities, in regard to the new British Columbia Building, would 
be held at 4:00 p.m. 

Alderman Broome requested the Director of Planning and Civic 
Development advise Council of information on the matter since the 
last meeting held with the Provincial Government authorities. 
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UNFINISHED BUSINESS 

It was agreed to defer the following matters pending the 
hearing of delegations later this day: 

(a) Containerized Refuse Collection 

(b) Sale of City-owned Property for Senior 
Citizens' Home: Royal Canadian Legion 
Mt . Pleasant Branch 


COMMUNICATIONS OR PETITIONS 

Labour Negotiations 

MOVED by Aid. Rankin, 

THAT, pursuant to request received, the Vancouver and District 
Labour Council be granted approval to appear before Council later 
this day under 'Delegations' in respect of the subject of a possible 
strike and Civic labour negotiations. 

- CARRIED 

2. Power and Telephone Line Beautif ication 
Fund Act (1972 Undergrounding Program) 

The following communication was received from the Deputy to 
the Premier: 

"I wish to acknowledge your letter of March 28th 
to the Honourable W. A. C. Bennett, Minister of Finance and 
Premier of the Province of British Columbia, with respect 
to the Power and Telephone Line Beautification Fund Act. 

The Honourable the Premier has agreed that if 
the programme in connection with the Power and Telephone 
Line Beautification Fund Act is commenced during the calendar 
year of 1972 that such a programme will be approved up to a 
total estimated value of $2.3 million. With these amendments 
to the requirements of my letter of February 24th, I trust that 
• you will let me have the other information requested at an early 
date. I know that your programme for undergrounding the 
utility wiring will do much to beautify the City of Vancouver. " 


MOVED by Aid. Broome, 

THAT a progress report on all the projects involved be brought 
to Council in one month's time, with particular reference being 
given to East 1st and West 16th Avenue projects. 

- CARRIED 

3. Proclamation and Invitation: 
'Miles for Millions Walk Day ' 

The Council received a communication dated April 12, 1972, 
from Miles for Millions requesting Sunday, May 7, 1972, be proclaimed 
'Miles for Millions Walk Day' in Vancouver. An invitation is 
extended to all members of the Council to participate in the Walk 
or in the 'Celebrity Mile'. 

MOVED by Aid. Rankin, 

THAT the invitation be received and Sunday, May 7, 1972, be 
proclaimed 'Miles for Millions Walk Day' in Vancouver. 


- CARRIED 
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COMMUNICATIONS OR PETITIONS (cont'd ) 

4 . Model of British Columbia Building 

A communication dated April 14, 1972, addressed to Commissioner 
Ryan, was submitted from the Deputy Minister of Public Works, giving 
details with regard to display of British Columbia Building model 
to Council later this day. 

MOVED by Aid. Bird, 

THAT this information be received. 

- CARRIED 

5, Development Permit: 
Extension to Sands Motor Hotel 

MOVED by Aid. Wilson, 

THAT the telegram from the Chairman of the Planning Committee 
of the West End Community Council, respecting development permit 
re proposed extension to the Sands Motor Hotel, Davie Street, be 
deferred for consideration later this day under 'New Business'. 

- CARRIED 

BOARD OF ADMINISTRATION AND OTHER REPORTS 

A. Board of Administration, 

GENERAL REPORT, April 14, 1972 

WORKS AND UTILITY MATTERS 

MOVED by Aid. Calder, 

THAT the report of the Board of Administration (Works and 
Utility matters), dated April 14, 1972, be adopted. 

- CARRIED 

SOCIAL SERVICE AND HEALTH MATTERS 

MOVED by Aid. Bird, 

THAT Clauses 1, 2 and 3 of the report of the Board of Adminis- 
tration (Social Service and Health matters), dated April 14, 1972, 
be adopted. 

- CARRIED 

Spring Street Project (Clause 4) 

It was agreed to defer consideration of this clause to later 
this day when the appropriate officials will be present. (Approxi- 
mately 11:30 a.m.- see pages 11 & 12) 

BUILDING AND PLANNING MATTERS 

Taylor Manor: Fire Controls (Clause 1 ) 

The City Clerk, on behalf of the Board of Administration, 
advised that changes should be made in this clause of the Board 
of Administration report as follows: 

On Page 2, the following paragraph to replace paragraph 4: 

'To ensure rapid response to a fire it would be advisable 
to install a connection from Taylor Manor to the City 
Fire Alarm system. Mr, H. D. Nicholson, Assistant City 
Engineer, has provided an estimate of $3200,00.' 

On Page 2, the following recommendation to replace 
recommendation 2) : 

'The internal fire alarm at Taylor Manor be connected 
to the City's fire alarm system (estimated cost $3200.00/' 


cont 'd . . . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

BUILDING AND PLANNING MATTERS (cont'd ) 

Taylor Manor: Fire Controls (cont'd ) 

MOVED by Aid . Bird, 

THAT Clause 1 of the report of the Board of Administration 
(Building and Planning matters), dated April 14, 1972, be adopted 
with the changes set out above. 

- CARRIED 

Proposed Request for Funds from the 
Ministry of State for Urban Affairs to 
undertake Certain Research Projects (Clause 2 ) 

After considering this clause it was, 

MOVED by Aid. Broome, 

THAT the Director of Planning and Civic Development be 
instructed to continue discussions with the Secretary of State 
for Urban Affairs to determine if the Ministry is interested in 
the objectives in providing funds for the work (and on what 
general terms) and report further to Council before detailed terms 
of reference and estimates are established, subject to the following 

(a) no extra cost to the City; 

(b) the Board of Administration will report on coordination 
with University groups ar^c^ the Regional District, which 
are also involved in these research projects. 

- CARRIED 

Balance of Building and Planning Matters 

MOVED by Aid. Broome, 

THAT, in respect of the report of the Board of Administration 

(Building and Planning matters), dated April 14, 1972, Clause 3 

be received for information and Clauses 4, 5 and 6 be adopted. 

- CARRIED 

LICENSES AND CLAIMS MATTERS 

Control of Soliciting for Charity 

After considering this clause it was, 

MOVED by Aid. Phillips, 
THAT, 

(a) a permit be required for soliciting as referred to in this 
clause ; 

(b) the License Inspector report on the appropriate fee or 

f ees ; 

(c) a Committee comprising the following be appointed to 
review applications, for decision and advice to the License 
Inspector : 

an Alderman 

the License Inspector 

the Corporation Counsel 

(with power to add) 

- CARRIED BY THE 
REQUIRED MAJORITY 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


FIRE AND TRAFFIC MATTERS 

"Moccasin Miles" Walk 

MOVED by Aid. Calder, 

THAT the report of the Board of Administration (Fire and 
Traffic matters), dated April 14, 1972, be adopted. 

- CARRIED 

FINANCE MATTERS 

Federation of Russian Canadians' Hall 
(Clause 1) 


MOVED by Aid. Rankin, 

THAT a grant be approved to the Federation of Russian 
Canadians equal to the taxes in respect of the building for the 
year 1972, but only up to the point of occupancy by the 
organization during the year. 

- CARRIED BY THE 
REQUIRED MAJORITY 

Rental of Stage Lighting Units to 
Theatre in the Park (Clause 2) 

MOVED by Aid. Bird, 

THAT the recommendation of the Theatre Manager, as contained 
in this clause, be approved. 

- CARRIED BY THE 
REQUIRED MAJORITY 

Nominating Committee re 

Park and Tilford Trophy (Clause 3 ) 

After considering this clause it was, 

MOVED by Aid. Rankin, 

THAT a Park and Tilford Trophy Nominating Committee be 
appointed pursuant to the request from the Public Relations 
Officer of the 'Park and Tilford Trophy' and the Deputy Mayor 
consider appointing Alderman Wilson to comprise the Committee. 

- CARRIED 

(The Deputy Mayor appointed Alderman Wilson accordingly) 

B, Personnel Mattery, 

Supplementary Report, April 14, 1972 

4 Social Worker Employees accepting 

lower level positions: Department of Welfare 

and Rehabilitation 


MOVED by Aid. Hardwick, 

THAT the report of the Board of Administration (Personnel 
matters. Supplementary), dated April 14, 1972, be adopted. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

C . Property Matters, April 14, 1972 

Surrey Tree Nursery: 
McLean Farm (Clause 5) 

After considering this clause, it was, 

MOVED by Aid. Calder, 

THAT the Supervisor of Property and Insurance be authorized 
to advertise the property in question, for sale on a sealed bid 
basis ; 

FURTHER, the request of the Park Board asking return of an 
amount of $7,500 expended on improvements to the property, be not 
granted. 

- CARRIED 

Balance of Property Matters 

MOVED by Aid. Broome, 

THAT Clauses 1 to 4 inclusive of the report of the Board of 
Administration (Property Matters), dated April 14, 1972, be 
adopted . 

- CARRIED 


D. Report of Standing Committee on 
Finance; March 30, 1972 

PART A 

MOVED by Aid. Phillips, 

THAT the recommendations of the Finance Committee in Part A 
of the report dated March 30, 1972, be approved. 

- CARRIED BY THE 
REQUIRED MAJORITY 

PART B 

MOVED by Aid. Rankin, 

THAT the grant applications referred to in Part B of the 
report dated March 30, 1972, be deferred pending consideration by 
a full Council. 

- CARRIED 

PART C 

MOVED by Aid. Phillips, 

THAT Part C of the report dated March 30, 1972, be received 
for information. 

- CARRIED 

E. 1972 Revenue Budget Estimates 
Exclusive of Schools and Regional 
Hospital District 

The Council commenced consideration of the Board of Adminis- 
tration report dated April 10, 1972, on the subject matter but 
recessed at approximately 10:45 a.m. before taking any action. 


After an 'In Camera' meeting the Council reconvened at 
11:20 a.m. in open session with the same personnel present and 
continued with the regular business. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ') 

1972 Revenue Budget Estimates 
Exclusive of Schools and Regional 
Hospital District (cont'd) 

The Council continued consideration of the following report 
of the Board of Administration dated April 10, 1972: 

"In accordance with requirements contained in the City Charter, the 
Director of Finance submits the summary of the Revenue Budget Estimates for 
the year 1972, which is attached as Schedule A (pages 3 to 5) and which 

I (a) gives affect to the budget adjustments recommended by the 

Finance Committee on March 16th and 23rd and April 6th and 

(b) is based on a tax rate of 15.8 mills for general tax purposes 
as recommended by the Finance Committee on April 6th. 

The adjustments made to the 1972 Revenue Budget Estimates, as originally 
submitted by Civic Departments and Boards, which produced a balanced budget 
at a tax rate of 15.8 mills are summarized below. 

1972 Revenue Estimates 


Estimated revenues as originally submitted $94,227,491 

Add; 1. Increased grant in lieu of taxes 
from the B.C. Hydro and Power 

Authority $ 61,000 

2. Revised estimate of Interest from 

Temporary Investments 175,000 

3. Sundry revenue increases 25 ,000 

261.000 


Less; 1. Adjustments to general tax levy $ 184,420 

2. Revised estimate of Sinking 

Fund Surplus 141.000 


94,488,491 


325.420 


Total 1972 Revenue Estimates as revised $94,163,071 

1972 Expenditure Estimates 

Estimated expenditures as originally submitted $98,940,050 

Add; 1. Revised estimate of Regional and 

Park District Levy $ 171,047 
2. Increased transfer to Water Rates 

Stabilization Reserve 109.430 


280.477 


99,220,527 


Less; 1. Reduction in grants $ 617,338 

2. Revised estimate of Interest on 

Temporary Borrowings 70,000 

3. Reduction in provision for capital 

purposes from 14 mills to l^j mills 786,450 

4. Net reduction in Social Assistance 

per capita costs 849,625 

5. Transfer of approved items to the 

1972 Supplementary Capital Budget 201,000 

6. Net reductions made during reviews 
and by Finance Committee - all 

Departments and Boards 2.419.006 


cont 'd 


4.943.419 
94,277,108 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

1972 Revenue Budget Estimates 
Exclusive of Schools and Regional 
Hospital District (cont 'd) 

Adjustment to Contingency Reserve to balance 

the Budget - decrease 114,037 

Total 1972 Expenditure Estimates as revised $94,163,071 

Supplementary Information 

1. In the April 4th report on the 1972 Revenue Budget Estimates it 
was noted that, at a tax rate of 15.8 mills, the budget deficit 
would be approximately $100,000 after budget reviews were completed. 
The actual budget deficit was $114,037 and the Director of Finance 
has decreased the provision for Contingency Reserve by an equal 
amount to eliminate this deficit. 

Council will appreciate that this adjustment has reduced Contingency 
Reserve below the amount originally estimated as being necessary 
to meet the needs of the City in 1972. Council should keep this 
in mind when considering requests for additional items during the 
year. 

2. During budget reviews, departmental requests for items, which in 
your Board's opinion represented an increased level of service, 
were disallowed. However, certain departments have asked that 
the Finance Committee give further consideration to a nimber of 
these requests, which are listed below: 

(a) Archives 

Information booklet for opening ceremonies 
Historical data display 

$ 600 

(b) Engineering Department 

1 Mechanical street sweeper 22,000 

(c) Probation Service - Detention Home 

Tile floor in games room 360 
Level and blacktop play area 1,600 



(d) Health Department 

Video recorder 3,345 
Equipment for nursing in-service training 1.496 


1,960 


4,841 


(e) Office Building 

Carpeting in lunch room 1,400 

(f) Social Planning and Community Development 

An additional $20,000 for research 20.000 

$ 50.801 

Council may wish to decide whether these items are to be referred 
to the Finance Committee or if they should be reported on separately to Council 
at a later date. 

Note 1 - The adjustments made to items appealed by the Parks Board, 
Police Commission and Auditorium Board on April 6th have 
been incorporated in the 1972 Revenue Budget Estimates as 
set out on Schedule A. 


cont 'd . . . . 


r— /-•> T ^ ^ '7 

dO / 

Regular Council, April 18, 1972 9 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

1972 Revenue Budget Estimates 
Exclusive of Schools and Regional 
Hospital District (cont'd) 

3. Tour Board and the Director of Tlnance wish to bring th« following 
matters to Council's attention for information. 

(a) College Parking 

City Council on March 9, 1971 agreed to shar* SOX of thE 
Operating Coats of the Vancouver City CollAgtt Pttrklng Areas 
with the School Board at an estimated annual coat of $8,604, 
the City's share being $4,302. 

The •stlmated maintenance cost for 1972 la $9,300 and $4,650 
has baen included in the City's Budget rapresantlAg 50Z of 
the coat. 


(b) Parking Branch Budget 

In 1970 and 1971 the Downtown Parking Corporation paid 
100% of the cost of parking studies carried out by the 
Parking Engineer in the downtown area. We have been 
advised by the Downtown Parking Corporation that in 
1972 their contribution will be limited to $13,500 
leaving a City cost of $7,714 as shown below: 



Operating 

D.P.C. 

City 


Budget 

Contribution 
$ 

Cost 
$ 

1970 (part year) 

10,022 

10,022 



1971 

19,462 

19,462 



1972 

21,214 

13,500 

7,714 


The City Engineer will be submitting a separate report to 
Council on this matter. 


(c) Social Planning- Purchase of Outside Services - $40,500 

Amount provided in 1972 Budget is equal to Council's approval 
for 1971 and includes projects carried forward into 1972 as 
approved by City Council on January 18, 1972. It is noted 
that City Council's approval is still required prior to the 
commencement of each project. 

(d) Research 

$15,000 is included in the 1972 Budget for Research Projects. 
This is equal to the amount approved in 1971 by City Council. 
The $15,000 includes projects carried forward as approved 
by City Council on January 18, 1972, and any further projects 
that require City Council's approval prior to their commence- 
ment. 

As reported previously the Director of Social Planning and 
Community Development has requested an additional $20,000 for 
Research. 

(e) Spring Street Project 

The amount included in the 1972 Budget for the City's share 
of the Spring Street Project is $26,700. 

The Director of Social Planning and Community Development 
has prepared a detailed report on the 1972 Spring Street 
Budget and Operation requesting that this be increased by 
$891 to $27,591. This report will be forwarded to City 
Council shortly. 


cont 'd . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

1972 Revenue Budget Estimates 
Exclusive of Schools and Regional 
Hospital District (cont'd) 

(f) Health Services 

The City supplies health services to schools and recovers 
the cost of these services from the School Board. In 1972 
the School Board limited the payment for these services to 
108% of last year's cost which Is approximately $30,000 
•i> less than the City's estimated budget for health services 
chargeable to the School Board. 

A report on the proposed reduction of health services to 
schools, to bring the City's cost In line with the amount 
recoverable from the School Board for these services, will 
be submitted to Council shortly. 

4. Pages 6 to 10 of this report provide an analysis of the major 
items of revenue and expenditure increase or decrease in 1972 
over 1971. 

5. Pages 11 to 12 of this report set out the budget review procedures 
and provides details of adjustments made during reviews and by the 
Finance Committee. 

Tour Board and the Director of Finance recommend approval of 

(a) a tax rate for general purposes of 15.8 mills as recommended by 
the Finance Committee, and 

(b) the formal motion adopting the 1972 Revenue Budget Estimates 
which are summarized on Schedule A attached. " 

(Schedule A is on file in 
City Clerk's Office) 

MOVED by Aid. Rankin, 

THAT the following recommendations in the Board of Adminis- 
tration report of April 10, 1972, be approved: 

"Your Board and the Director of Finance recommend approval 
of: 

(a) a tax rate for general purposes of 15.8 mills 
as recommended by the Finance Committee, and 

(b) the formal motion adopting the 1972 Revenue 
Budget Estimates which are summarized on 
Schedule A attached." 

- CARRIED 

MOVED by Aid. Broome, 

THAT the items under 'Supplementary Information', Part 2, 
(a) to (f) inclusive, be referred to the Finance Committee for 
further consideration. 

- CARRIED 

MOVED by Aid. Phillips, 

WHEREAS the Board of Administration and the 
Director of Finance were instructed by Council on February 
8, 1972 to review estimated revenues and expenditures of 
the City for the year 1972 with Department Heads and Boards 
and to report back through the Standing Comnittee of Council 
on Finance; 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

1972 Revenue Budget Estimates 
Exclusive of Schools and Regional 
Hospital District (cont'd) 


AND WHEREAS the Standing Connlttee of Council on 
Finance has reviewed reports on the 1972 Estimates prepared 
by the Board of Administration and the Director of Finance 
dated April 4th, and has recommended certain amendments thereto; 

AND WHEREAS the total estimated expenditures of 
the City to pay all debts and obligations of the City fall- 
ing due in the year 1972, exclufsive of the amounts required 
for School and Regional Hospital District purposes and not 
otherwise provided for, as amended by the Standing Committee 
of Council on Finance amount to $94,163,071; 

AND WHEREAS the total estimated expenditure as afore- 
said is the sum of the appropriation requests of all Depart- 
ments and Boards properly supported by detailed analyses of 
those expenditures and listings of the salaried staff; 

AND WHEREAS the total estimated revenue of the City 
for 1972 from sources other than real property taxes, as amended 
by the Standing Committee of Council on Finance, amounts to 
$44,940,891; 

AND WHEREAS the amount of the General Tax Levy so required 
is $49,347,180, less $125,000 required to be written off and 
adjusted, for a net General Tax Levy of $49,222,180; 

THEREFORE BE IT RESOLVED that the said estimates, 
both as to totals and individual items pertaining thereto, of 
the Board of Administration as amended by the Standing Committee 
of Council on Finance be and the same are hereby adopted by 
Council. 

- CARRIED 

F, Proposed New British Columbia Building 

The Director of Planning and Civic Development, as requested 
earlier in the proceedings, gave an oral report in respect of the 
proposed British Columbia building development, on which the 
Provincial authorities will be reporting to Council later this 
day. 

SOCIAL SERVICE AND HEALTH MATTERS (cont'd ) 

Spring Street Project (Clause 4) 

The Council further considered Clause 4 of the report of 
the Board of Administration (Social Service and Health matters) , 
dated April 14, 1972. 

MOVED by Aid. Hardwick, 
THAT, 

(1) The budget increase over the $26,700 already approved 
by Council July 13/71 for the Spring Street Project be 
approved at an estimated increased City cost of $891 for 
a total of $27,591 in 1972. 

(ii) In view of the late hiring of a Director (December 1, 
1971) for the Spring Street Project, the program be 
considered on a two year basis commencing January 1, 
1972 to December 31, 1973. 


cont *d . 
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. BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
Social Service and Health Matters (cont'd ) 
Spring Street Project (cont'd ) 

(iii) The purchase and maintenance of five vehicles from the used 
car stock of the Police Department be approved at the 
following amounts for 1972: purchases $6,000, mainten- 
ance, $5,700, totalling $11,700. 

(iv) The method of disbursement of cash for program expenses 
($2,700) be approved as described herein recognizing 

that normal accounting and audit controls are not possible 
but that the Director of SP/CD will be carefully scrutinizing 
submitted accounts for reasonableness. 

(v) The staff position of 'supervisor' be amended to 'street 
worker' and salary adjustments downward be made accordingly. 

(vi) There be twice yearly review reports made to Council, the 
first such report to be submitted by the end of June, 1972. 

- CARRIED 

MOVED by Aid, Broome, in amendment, 

THAT the program be on a one year basis. 

- LOST 

(The motion of Alderman Hardwick was put and carried) 


The Council recessed at approximately 12:15 p.m. to reconvene 
at 2:00 p.m. 

The Council, still in Committee of the Whole, reconvened in 
the Council Chamber at approximately 2:00 p.m.. Her Worship the 
Deputy Mayor (Alderman Linnell) in the Chair and the following 
members present: 

PRESENT : Her Worship the Deputy Mayor (Alderman Linnell) 
Aldermen Bird, Broome, Calder , Hardwick, 
Phillips, Rankin and Wilson 

ABSENT: His Worship the Mayor 

Alderman Adams (on Civic business) 
Alderman Sweeney (on Civic business) 


DELEGATIONS AND UNFINISHED BUSINESS 

1 . Containerized Refuse Collection 

Further consideration was given to the Board of Adminis- 
tration report (Works and Utility matters), dated March 24, 1972, 
on the subject of containerized refuse collection, pursuant to 
Council's instruction on November 23, 1971, asking a report on 
the breakdown of revenue and expenditures on the operation of 
containerized garbage collection, in providing service to 
industrial and commercial businesses. 
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DELEGATIONS AND UNFINISHED BUSINESS 


(cont 'd) 
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Containerized Refuse Collection 
(cont 'd) 


Delegations were received as follows: 


(a) Miscellaneous Workers Wholesale and Retail 
Delivery Drivers and Helpers 

(brief filed setting out views that the City was in 
unfair competition against companies in this 
business in the City) 


(b) Vancouver Civic Employees Union 


(supporting City's present position on the matter) 


(c) Vancouver Tenants Council 


(opposing any upward revision in rates) 


MOVED by Aid. Rankin, 

THAT Clause 5 of the report of the Board of Administration 
(Works and Utility matters), dated March 24, 1972, be adopted. 


- CARRIED 


MOVED by Aid. Phillips, 

THAT the Board of Administration be requested to report on 
a breakdown of income and expenses in respect of the three con- 
tainer sizes. 


- CARRIED 


MOVED by Aid. Wilson, 

THAT the brief from the Miscellaneous Workers Wholesale 
and Retail Delivery Drivers and Helpers union and the Board of 
Administration report dated March 24, 1972, be referred to 
the Board of Administration for further consideration and report, 
to include the information requested by Alderman Phillips 
respecting breakdown of income audi expenses on the three sizes. 

- LOST 

(The motion of Alderman Rankin was put and carried) 

(The motion of Alderman Phillips was put and carried) 

2. Sale of City-owned Property for Senior 
Citizens' Home: Royal Canadian Legion 
Mt . Pleasant Branch 


Further consideration was given to Clause 1 of report of 
the Board of Administration (Property matters), dated March 17, 
1972, in respect of sale, at $51,480 less consideration for 
additional construction costs due to soil conditions, of City- 
owned lots 3, 4 and W.2/3rds of 5, Block 39, D.L. 200A , situated 
S/S 6th Avenue between Scotia and Brunswick Streets, to Mount 
Pleasant Branch No. 177, Royal Canadian Legion, in connection 
with development of a senior citizens' low-cost housing project. 


A delegation from the Mount Pleasant Branch No. 177, Royal 
Canadian Legion, appeared in support of brief in respect of its 
offer to purchase the property at the assessed value of $28,000, 
less $8,000 piling costs. 

MOVED by Aid. Bird, 

THAT these lots be sold at the price quoted in the Property 
Department letter of October 22, 1971, i.e. $28,000, less $5,000 
additional construction costs, and subject to the conditions set 
out in the Board of Administration report of March 17, 1972. 

- CARRIED 

cont 'd . . , . 
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DELEGATIONS AND UNFINISHED BUSINESS (cont'd) 


Sale of City-owned Property for 
Senior Citizens' Home (cont'd) 

MOVED by Aid. Hardwick, 

THAT the Board of Administration report on what the 
implications would be in selling City-owned land on the basis 
of the CMHC /Provincial Government average land cost on an 
average unit size for senior citizens' housing development; 
the report to include the various factors involved, 

- CARRIED 

3 , Civic Labour Negotiations 

The Secretary Treasurer of the Vancouver and District 
Labour Council appeared expressing concern in respect of the 
stalemate in Civic labour negotiations and urging action be 
taken to commence further negotiations in the labour dispute 
between the City and the CUPE Local 1004 and the Municipal 
and Regional Employees' Union, 


MOVED by Aid, Phillips, 

THAT the Agenda be varied to permit consideration at this 
time of the motion of Alderman Rankin and Alderman Hardwick 
on this subject, submitted last jneeting, _ CARRIED 


The motion of Alderman Rankin and Alderman Hardwick was 
considered and, with Council permission, was altered to read 
as follows : 

MOVED by Aid, Rankin, 
SECONDED by Aid, Hardwick, 

THAT the Vancouver City Council instruct the Mayor, who is 
the Council representative on the Liaison Committee of the 
Municipal Labour Relations Bureau, to go back to the Liaison 
Committee and propose negotiations be entered into with the 
Canadian Union of Public Employees and the Inside Workers' 
Union, without any pre-conditions, 

- CARRIED 

MOVED by Aid, Phillips, in amendment, 

THAT this Council indicate to its employees' representatives 
that the Council would be prepared to consider a proposal from 
them based on a two-year or three-year contract, 

- LOST 

MOVED by Aid, Phillips, (second amendment), 

THAT the City Council replace the Mayor with the Deputy 
Mayor on the Liaison Committee. 

- LOST 

(The second amendment of Alderman Phillips was put and lost) 

MOVED by Aid, Wilson, 

THAT the Vancouver City Council request the Chairman of the 
Liaison Committee of the Municipal Labour Relations Bureau, 
Mayor Andrews, to convene a meeting of all Councils, party to 
the Liaison Committee, and the Liaison Committee report to 
Council members. 

- LOST 


cont 'd . 
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DELEGATIONS AND UNFINISHED BUSINESS (cont'd) 


Civic Labour Negotiations (cont'd ) 

(The first amendment of Alderman Phillips was put and lost) 

MOVED by Aid. Wilson, in amendment, 

THAT the word 'request* be substituted for the word 
'instruct' where it appears in the main motion. 


(A tie vote resulted and the amendment was therefore declared 
lost) . 

The main motion of Alderman Rankin and Alderman Hardwick 
was put; a recorded vote was requested, and the record, there- 
fore, is as follows: 


(The main motion was declared CARRIED) 


During consideration of the foregoing matter the Council observed 
a recess, following which the Council, with the same members 
present with the addition of His Worship the Mayor, viewed in 
the lobby area a model of the proposed British Columbia building 
involving Blocks 51 and 61. 

The Hon. W.N. Chant, Minister of Public Works and the Hon. Grace 
McCarthy, Minister without Portfolio, spoke to the matter. 

It was advised the model will be on display in the lobby as 
long as the Council wishes. 

His Worship the Mayor stated the subject matter will be placed 
on the Agenda of the next Council meeting at which time members 
of the Provincial Department of Public Works will be present 
to answer questions from members of the Council. 

At this point the Council reconvened in the Chamber, with the 
same personnel being present with the exception of His Worship 
the Mayor. 


- LOST 


FOR THE MOTION 


AGAINST THE MOTION 


Alderman Bird 
Alderman Phillips 
Alderman Calder 
Alderman Hardwick 
Alderman Rankin 
Deputy Mayor Linnell 


Alderman Wilson 
Alderman Broome 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

G. Sale of City Lands for Senior 
Citizens' Development: 
Mennonite Senior Citizens' Society 

MOVED by Alderman Wilson, 

THAT this subject matter be deferred, for consideration at 
the next Council meeting, in order to allow a representative 
from the Mennonite Senior Citizens' Society to appear before 
Council, if desired, and in the meantime, a copy of the Board 
of Administration report of April 17, 1972, be furnished to the 
organization . 

- CARRIED. 

H. (i) Pioneer Square and Hastings 

Street Beautif ication Program 

The Special Committee, comprising Alderman Wilson, 
Alderman Hardwick, Alderman Bird and Alderman Sweeney, submitted 
the following report regarding Pioneer Square Beautif ication , 
Dursnant to Council instructions on March 28, 1972, when a Committee 
of Council was appointed to meet with affected merchants in an 
endeavor to find a more satisfactory arrangement to the proposal 
set out in the Board of Administration report, dated March 24, 
1972: 

"Following instructions from City Council the Mayor appointed 
the undersigned Committee to consider and report upon complaints 
of Hastings Street merchants re conditions surrounding Pioneer 
Square, also the Planning Department's report on proposed redesign 
and treatment of the mini square . 

At the request of the merchants the Committee members 
had individually observed conditions at the Square prior to 
a meeting held on the afternoon of April 11th in the Board Room 
of Woodward's store with a delegation representing the merchants 
in attendance. 

Main points raised by the delegation may be stated as 
follows: 

(1) Persons frequenting and using seating facilities 
are in the main derelict individuals afflicted with chronic 
alcoholism. Their conduct and behaviour is a deterrent to shoppers 
and elderly citizen:^ prompting them to avoid the area. The 
merchants state that they have taken a lead in urging government 
authority to take action in rectifying the social conditions, but 
little has been done. They also point out that in spite of the 
many social agencies in the area, the habitues of the square 

fail to take advantage of the services and continue to make the 
square their hangout. 

(2) The merchants are anxious to have the beautif ication 
program from Cambie to Carrall Street proceed immediately, and 
urge that the alterations to the Pioneer Square are made concur- 
rently. To permit Pioneer Square to remain the hangout for these 
self-imposed social outcasts is to make the beautif ication program 
a futile effort and a waste of money. 

I (3) The Hastings Street merchants observe the efforts 

j of City Council to develop and preserve other areas of shopping 

in the downtown core while their area experiences decline, and 

they appeal to City Council for action now. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

(i) Pioneer Square and Hastings 

Street Beautif ication Program 
(continued) 


After hearing the representations of the merchants and discussion 
of the matters referred by Council your Committee RECOMMENDS as 
follows: 

(A) That the work of altering the features of Pioneer 
Square proceed concurrently with the beautif ication program. That 
the changes consist of the elimination of all benches and the 
removal of the planter walls thus leaving a flat surface at side- 
walk grade. That existing trees or planter areas be lowered and 
replanted at sidewalk elevation. 

(B) That the sidewalk on the outer perimeter only, be a 
continuation of the same material as will be used in the beaut i- 
f ication program. That the sidewalk will extend along Hastings 
north on w/s of Carrall Street to the lane. 

(C) The Committee is unanimous ^and the merchants concur 
in the opinion that the proposals as presented by the Planning 
Department are too costly, and not necessary to achieve a 
pleasing and practical use of the triangle piece of land. The 
recomnended plan of alterations will reduce costs considerably. 

(D) The Committee RECOMMENDS that City Council make 
strong representation to the Police Commission requesting that 
special attention be given to the area of Pioneer Square for 
the transition period following alterations. 

The Committee FURTHER RECOMMENDS that the medical 
and social agencies of Provincial and Municipal governments stop 
their endless talking and buck passing, and work together to 
expedite the implementation of services and treatment as proposed 
by the Detoxification Society to persons caught in the firm grip 
of alcoholism." 


MOVED by Alderman Wilson, 

THAT the foregoing Special Committee Report be adopted. 

- CARRIED. 

(The following were recorded in the negative: Alderman Linnell, 
Alderman Phillips and Alderman Rankin.) 

MOVED by Alderman Wilson, 

THAT the Board of Administration be requested to report 
in regard to implementation of the recommendations in the 
Special Committee Report. 
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- CARRIED. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


(ii) Social Conditions in the Area 
Around Pioneer Place 


MOVED by Alderman Hardwick, 

THAT the Director of Social Planning and Community 
Development and the Director of Planning bring back for Council ' s 
consideration items from the Skid Road Study that would improve 
the social conditions in the area. This might include additional 
mini-parks and an expansion of "dugout-like" facilities. 

- CARRIED. 

(iii) Park Board 

Council noted a resolution from the Park Board, contained 
in that Board's letter of April 12, 1972, reading as follows: 

"THAT the Board advise City Council that Pioneer 
Place is a park that was designed and is 
maintained by the Park Board and any proposed 
renovation should be discussed with and all work 
done by the Park Board . " 

(iv) Historic Area Advisory Board 

The Council noted the following resolution from the 
Historic Area Advisory Board: 

"THAT the Historic Area Advisory Board, while 
appreciating the problems presently existing in 
Pioneer Place, recognize the need for small parks 
with seating in the Gas town/China town Historic 
area and therefore disapprove of any proposal to 
reduce the total number of seats available to the 
public in the existing parks in the area. The 
Board would strongly support proposals for provi- 
sion of additional seating together with other 
public facilities in the Historic Site area." 


COMMITTEEE OF TIJE WHOLE 

MOVED by Alderman Broome, 

THAT the Committee of the Whole rise and report. 

- CARRIED. 

MOVED by Alderman Broome, 
SECONDED by Alderman Bird, 

THAT the report of the Committee of the Whole be adopted. 


- CARRIED. 
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BY-LAWS 


1. BY-LAW TO AMEND BY-LAW NO. 4450 
BEING THE LICENSE BY-LAW 
(Owner Occupied Accommodation) 


MOVED by Alderman Phillips, 
SECONDED by Alderman Broome, 

THAT leave be given to introduce a By-law to amend By-law 
No. 4450, being the License By-law, and the By-law be read a first 
time . 


- CARRIED. 


MOVED by Alderman Phillips, 
SECONDED by Alderman Broome , 

THAT the By-law be read a second time. 

- CARRIED. 


MOVED by Alderman Phillips, 
SECONDED by Alderman Broome, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, the Deputy Mayor in the 
Chair . 


- CARRIED. 


MOVED by Alderman Phillips, 
SECONDED by Alderman Broome , 

THAT the Committee of the Whole rise and report. 


- CARRIED. 


The Committee then rose and reported the By-law complete. 

MOVED by Alderman Phillips, 
SECONDED by Alderman Broome, 

THAT the report of the Committee of the Whole be adopted. 


- CARRIED. 


MOVED by Alderman Phillips, 
SECONDED by Alderman Broome , 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 


- CARRIED. 


(The By-law received three readings.) 


2. BY-LAW TO AMEND BY-LAW NO. 4299, 
BEING THE VEHICLES FOR HIRE 
BY-LAW (Limousine Rates) 

MOVED by Alderman Rankin, 
SECONDED by Alderman Broome, 

THAT leave be given to introduce a By-law to amend By-law 
No. 4299, being the Vehicles for Hire By-law, and the By-law be 
read a first time. 


- CARRIED, 
(continued) 
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BY-LAWS (cont'd) 

BY-LAW TO AMEND BY-LAW NO, 4299, 
BEING THE VEHICLES FOR HIRE 
BY-LAW (Limousine Rates) - cont'd 

MOVED by Alderman Rankin, 
SECONDED by Alderman Broome, 

THAT the By-law be read a second time. 

- CARRIED. 

MOVED by Alderman Rankin, 
SECONDED by Alderman Broome, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, the Deputy Mayor in the 
Chair . 

- CARRIED. 

MOVED by Alderman Rankin, 
SECONDED by Alderman Broome , 

THAT the Committee of the Whole rise and report. 

- CARRIED. 

The Committee then rose and reported the By-law complete. 

MOVED by Alderman Rankin, 
SECONDED by Alderman Broome , 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED. 

MOVED by Alderman Rankin, 
SECONDED by Alderman Broome, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED. 

(The By-law received three readings . ) 

3 . RATING BY-LAW 

MOVED by Alderman Phillips, 
SECONDED by Alderman Broome, 

THAT leave be given to introduce a By-law to levy rates on 
all taxable property on the revised Assessment Roll of the City 
of Vancouver to raise a sum which, added to the estimated revenue 
of the City from other sources will be sufficient to pay all 
debts and obligations of the City, falling due within the year 
1972, and not otherwise provided for, and the By-law be read a 
first time. 

- CARRIED. 

MOVED by Alderman Phillips, 
SECONDED by Alderman Broome, 

THAT the By-law be read a second time. 

- CARRIED. 


(continued) 
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BY-LAWS (cont'd) 

RATING BY-LAW (cont'd) 

MOVED by Alderman Phillips, 
SECONDED by Alderman Broome, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, the Deputy Mayor in the 
Chair. 

- CARRIED. 

MOVED by Alderman Phillips, 
SECONDED by Alderman Broome , 

THAT the Committee of the Whole rise and report. 

- CARRIED. 

The Committee then rose and reported the By-law complete. 

' MOVED by Alderman Phillips, 
SECONDED by Alderman Broome, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED. 

MOVED by Alderman Phillips, 
SECONDED by Alderman Broome, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal. 

- CARRIED. 

(The By-law received three readings.) 

MOTIONS 

A. Allocation of Lands for Highway Purposes 
(5811 Windemere Street) 

MOVED by Alderman Rankin, 
SECONDED by Alderman Wilson, 

THAT WHEREAS the registered owners have conveyed to the 
City of Vancouver for highway purposes the following 
described lands: 

1. West 8 feet of Lot 19, Block 4, North West Quarter 
of Section 49, Town of Hastings Suburban Lands, 
Plan 1745 

(5811 Windemere Street) 

AND WHEREAS it is deemed expedient and in the public 
interest to accept and allocate the said lands for highway 
purposes . 

BE IT THEREFORE RESOLVED that the above described lands 
so conveyed be, and the same are hereby accepted and allocated 
for highway purposes, and declared to form and constitute por- 
tions of highway. 


- CARRIED. 
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MOTIONS (cont'd) 

B. Allocation of Lands for Highway Purposes 
(3171 East 47th Avenue) 

MOVED by Alderman Rankin, 
SECONDED by Alderman Wilson, 

THAT WHEREAS th« registered owner has conveyed to the 
City of Vancouver for highway purposes, the following 
described lands : 

North 10 feet of Lot 46, Blocks 13 and 14, 
West Quarter of District Lot 338, Group 1, 
New Westminster District, Plan 2964 

(3171 East 47th Avenue) 

AND WHEREAS it is deemed expedient and in the public 
interest to accept and allocate the said IcUids for highway 
purposes . 

BE IT THEREFORE RESOLVED that the above described lands 
BO conveyed be, and the same are hereby accepted and allocated 
for highway purposes, and declared to form and constitute 
portions of highway. 

- CARRIED. 

C. Allocation of Lands for Highway Purposes 
(1647 East 31st Avenue) 

MOVED by Alderman Rankin, 
SECONDED by Alderman Wilson, 

THAT WHEREAS the registered owners have conveyed to the 
City of Vancouver for highway purposes, the following 
described lands: 

1. North 10 feet of Lot 4, Block 17, of Blocks 7, 9 

and 11, District Lot 352, Group 1, New Westminster 
District, Plan 3435 

(1647 East 31st Avenue) 

AND WHEREAS it is deemed expedient and in the public 
interest to accept and allocate the said lands for highway 
purposes . 

BE IT THEREFORE RESOLVED that the above described 
lands so conveyed be, and the same are hereby accepted and 
allocated for highway purposes, and declared to form and 
constitute portions of highway. 


- CARRIED. 

1. Increase in indenmity 
Members of Council 


It was agreed to defer consideration of this Notice of 

(continued) 


£3} 

b*: J. 

Regular Council, April 18, 1972 23 

MOTIONS (cont'd) 

Increase in Indemnity: 1972 
Members of Council (cont'd) 

Motion of Alderman Adams, regarding increase in indemnity for 
members of Council in 1972, until the return of Alderman Adams. 


ENQUIRIES AND OTHER MATTERS 


Alderman Bird - 
Dawson School Site 


stated it is understood there are 
development proposals for the Dawson 
School site, and he felt action should 
be taken to make this area an open 
space, which could be made available for a 
convention centre in the downtown area . In 
this regard, he referred to a grant from 
the Provincial government to the City of 
Victoria for a convention centre there. 


Alderman Bird requested a report be 
received from the Board of Administration 
on development plans for the Dawson 
School site, including any plans of the 
City in connection therewith. 

The Deputy Mayor requested the Board to 
report accordingly. 


Alderman Rankin - 
Oppe nhe ime r Lodq e 


enquired of the status of Oppenheimer 
Lodge development. Information was given 
by the Deputy Mayor and Commissioner Sutton 
Brown, advising of the points at issue. 
Alderman Linnell hoped there would be a 
report to the next meeting of Council . 


Charter Amendments 


(a) Alderman Broome 
Licensing of 
Hotels 


enquired what provision was made by the 
legislature to permit the Council to 
license the various hotels. The 
Corporation Counsel advised legislation 
was not granted. 


(b) 


(c) 


Alderman Broome - enquired re legislation 

Park Commissioners' to grant indemnity to Park commissioners, 

Indemnity The Corporation Counsel advised that 

legislation was approved in this regard. 


Corporation 
Counsel - Charter 
Amendments , 
Generally 


stated a report would be made to Council 
in the near future on Charter amendments, 
generally. 


Alderman Wilson - 
Leave : Members of 
Council 


enquired as to the provision for members of 
Council in respect of leave of absence. The 
City Clerk read the Charter provision, as 
follows (Sec. 38 (i) - disqualification): 

" . . .being absent from the meetings 
of the Council for four consecutive 
weeks without leave of the Council . " 
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Alderman Rankin - enquired with respect to when the 

Reorganization: Council will receive a report on the 

Welfare Department reorganization of the Welfare Depart- 

ment. On advice of the Chairman of 
the Standing Committee on Health and 
Welfare, Notice was given on the 
following Motion: 


MOVED by Alderman Rankin, 

THAT the Board of Administration be requested to report, 
in the near future, with respect to reorganization of the Welfare 
Department . 

(Notice ) 


Alderman Phillips - enquired if the Council would appoint 

Alternate Council Re- an alternate representative to the 

presentative : Metro- Metropolitan Board of Health of Greater 

politan Board of Health Vancouver, and therefore 

of Greater Vancouver submitted the following motion: 


MOVED by Alderman Phillips, 
SECONDED by 

THAT the Council appoint an alternate representative to the 
Metropolitan Board of Health of Greater Vancouver. 


(Notice ) 

(Notice was noted and recognized by the Chair.) 


April 27, 1972 Public 
Hearing: Rezoning 
Affecting the 
Strathcona Area (SPOTA) 

It was advised that advertising the 
Public Hearing haa taKen place. 

NOTICE OF MOTION 


Alderman Phillips advised of a request 
from this group that the Public Hearing, 
to be held on April 27, 1972, re 
Rezoning Affecting the Strathcona Area, 
be held in the evening. 


The following Notice of Motion was submitted and recognized 
by the Chair: 

Development Permit: 
Multiple Occupancy 

MOVED by Alderman Bird, 
SECONDED by Alderman Wilson, 

THAT WHEREAS the development of multiple occupancy 
residential accommodation causes an increased density of popula- 
tion which requires an increase in the provision of amenity 
services in the area where such development takes place; 

BE IT RESOLVED THAT the Director of Planning and the Corpora- 
tion Counsel, through the Board of Administration, report on the 
legality, feasibility and practicability of imposing a fee upon 
the issuance of a development permit in order to offset the cost 
of providing such services. 


(Notice ) 
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NEW BUSINESS 


1. Annual Meeting of the Canadian 

Council on Urban and Regional Research: 
(Quebec City) 

MOVED by Alderman Wilson, 
SECONDED by Alderman Bird, 

THAT Alderman Hardwick be granted authority to attend the 
annual meeting of the Canadian Council on Urban and Regional 
Research, to be held in Quebec City on April 27 - 29, inclusive, 
it being understood the alderman will be in Eastern Canada, and 
authority is granted, therefore, for the additional expenses 
involved in attending the Quebec City conference . 

FURTHER, THAT leave of absence from the April 25, 1972, 
Council meeting be granted, accordingly. 


2. Development Permit: 

Extension to Sands Motor Hotel 

A telegram was noted from the Chairman of the Planning 
Committee, of the West End Community Council, asking that 
the development permit for an extension to the Sands Motor 
Hotel, Davie Street, be deferred pending an opportunity for 
this group to be heard before Council. 

MOVED by Alderman Rankin, 
SECONDED by Alderman Bird, 

THAT the development permit involved be deferred accordingly 
until this delegation is heard by Council. 

FURTHER, THAT the material submitted by the Director of 
Planning, under date of April 17 and 18, 1972, be furnished to 
the organization. 


The foregoing are Minutes of the Regular Council meeting dated 
April 18, 1972, adopted on April 25, 1972. 


- CARRIED. 


- CARRIED. 


The council recessed at approximately 5:20 p.m. 


* * * * * 
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April llf, 1972 


The following Is a report of the Board of Admlnlstratlon:- 


WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 


RECOMMENDATIONS : 


1. Twin Sewer In Easement West of Oak Street from 
55th Avenue to 57th Avenue and Transfer of 
Unallocated Funds 


"The existing 18-lnch combined sewer In the easement west of 
Oak Street between 55th Avenue and 57th Avenue Is too shallow and 
must therefore be reconstructed. This work must be done In 
conjunction with a sewer being Installed at the cost of a developer. 

The estimated cost of work chargeable to the City Is $12,000. 

The balance of $27,875 remaining In Account Code 117/7902, 
'Urban Renewal Unallocated', should be transferred to Account Code 
117/790^-, 'Reconstruction and Relief Unallocated', as no additional 
funds will be required for urban renewal work during the 1971 
Budget Year and these funds are required so that other work may 
proceed. 

I RECOMMEND that $12,000 be appropriated from Account Code 
117/790^, 'Reconstruction and Relief Unallocated', and that the 
balance of $27,875 remaining in Account Code 117/7902 be transferred 
to Account Code 117/790^, 'Reconstruction and Relief Unallocated.'" 


Your Board RECOMMENDS that the foregoing be approved. 


2. Sewer Separation in Area Bounded by Borden Street, 

S.E. Marine Drive, Elliott Street and Kent Avenue North 


"As part of the City's program for the construction of separate 
sewers, it is necessary to install a separate sewer system in this 
area bounded by Borden Street, Marine Drive, Elliott Street and 
Kent Avenue North. 

The estimated cost of this work is $150,000. 

Provision for this work has been made in the 1972 Capital 
Budget (not yet approved). 

I RECOMMEND that $l50,000 be advanced from the 1972 Capital 
Budget under the Pollution Control Section (Reference No. 3-0M-0M-) . ' 


Your Board RECOMMENDS that the foregoing be approved. 
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"The following water main replacements are required prior 
to paving and due to leaks :- 

Project 116 


Street 


From 


To 


Dundas Street 
Lillooet Street 
Culloden Street 
2nd Avenue 
19th Avenue 
60th Avenue 


Skeena Street 
Adanac Street 
53rd Avenue 
Kaslo Street 
Clark Drive 
L/E Main Street 


Kootenay Street 
Venables Street 
5^th Avenue 
Renfrew Street 
Knight Street 
Prince Edward Street 


The following installations are required to improve grid 
pressures :- 


Street 

L/E Main Street 
59th Avenue 


From 

59th Avenue 
L/E Main Street 


To 

60th Avenue 
Main Street 


The estimated cost of Project 116 is $53,000. Funds for 
prior to paving installations are include'd in the 1972 Water Works 
Capital Budget, Reference No. 10-06-02, and approval of this work 
is being requested in advance of the 1972 Budget. 

I RECOMMEND that $53,000 for Project 116 be appropriated in 
advance of the 1972 Capital Budget, Reference No. 10-06-02 for the 
work listed above. 

Your Board RECOMMENDS that the foregoing be approved. 


FOR COUNCIL ACTION SEE PAGE(S) 
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Board of Administration, April 14, 1972 (Social 1) 


SOCIAL SERVICE AND HEALTH MATTERS 


RECOMMENDATIONS : 


1. Control of Sanitary Conditions in 
Single Family Dwellings 

The Medical Health Officer reports as follows: 

"The Vancouver Lodging House By-law provides the Health 
Department with means whereby lodging houses and other group 
living arrangements can be controlled in respect of significant 
sanitation problems. 

The Health Department staff reports an increasing number of 
single family dwellings within the city whereby the technical 
maximum number of persons permitted residence is being met and 
that the many other persons in these individual dwelling are 
stated to be visitors. There is thus a situation created in the 
city of many unsanitary single family dwellings occupied by 
several -people and no enforcement possible because of an inability 
to prove the true residency pattern of the inhabitants. 

-\ 

Section 12 of the Sanitary Regulations pursuant to the Health 
Act of the Province of British Columbia does not apply to city 
municipalities, but provision is made within these regulations for 
Council to request the promulgation of this section by conununicating 
this desire to the Provincial Government. Section 12 reads as 
follows: 

"12. If the Local Board is satisfied, upon due examination 
by itself or officer, that a cellar, room, tenement, or 
building within its jurisdiction, occupied as a dwelling- 
place has become by reason of the number of occupants, 
want of cleanliness, the existence therein of a contagious 
or infectious disease, or other cause, unfit for such 
purpose, or that it has become a nuisance or in any way 
dangerous to the health of the occupants or of the public, 
it nay issue a notice in writing to such occupants, or any 
of them, requiring the said premises to be put in proper 
sanitary condition, or, if it sees fit, requiring the 
occupants to quit the premises within such time as the 
Board may deem reasonable. If the person so notified, or 
any of them, neglect or refuse to comply with the terms of 
the notice, every person so offending shall be liable to 
the penalties imposed for infraction of these Regulations, 
and the Board may cause the premises to be properly 
cleansed at the expense of the owners or occupants, 
or may remove the occupants forcibly and close up the 
premises, and the same shall not again be occupied 
as a dwelling-place until put into proper sanitary 
condition; or the Board, if it sees fit, may, subject 
to the provisions of section 108 of the "Health Act", 
cause such premises to be destroyed, with the consent 
of two Justices of the Peace." 

In order, therefore, to deal with sanitation problems in single- 
family dwellings I would recommend that the City Council request the 
Province of British Columbia, through the Provincial Board of Health, 
to bring Section 12 of the Sanitary Regulations under the Health Act 
into force for the City of Vancouver. 

The above matter has been discussed with the Corporation Counsel." 


Your Board RECCWENDS that the above report of the Medical Health Officer be 
approved. 
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2. Group Trailer Parking: Grand Chapter 
of B.C., Order of Eastern Star 


The Medical Health Officer reports as follows: 


"An application has been received from the Grand Chapter of 
British Columbia, Order of Eastern Star, for the parking of 
twenty-five (25) to forty (40) trailers on the Pacific 
National Exhibition grounds from May 26 to June 1, 1972. 

This group consists of participants in the Grand Chapter 
Sessions to be held in the Garden Auditorium of the Pacific 
National Exhibition. 

Authority for allowing these arrangements is contained in 
By-law No. 3986, Section 3.(2) which reads as follows: 

"The Council may, upon the recommendation of the 
Medical Health Officer, permit trailers and house- 
cars to be occupied as living or sleeping quarters 
in areas other than those within the boundaries 
of a trailer court for a specified period of time. 
Such permission shall not be granted in respect of 
individual trailer or house -car units but shall be 
limited to groups comprising ten or more of such 
units." 

Sanitary arrangements will be to the satisfaction of the 
Medical Health Officer." 

Your Board RECOMMENDS that the application from the Grand Chapter 
of British Columbia, Order of Eastern Star, for the parking of 
twenty-five (25) to forty (40) trailers on the P.N.E. grounds 
from May 26 to June 1, 1972, be approved. 


3. Group Trailer Parking: Police 
Mutual Benevolent Association 

The Medical Health Officer reports as follows: 

"An application has been received from the Police Mutual Benevolent 
Association of Vancouver for the parking of 10 (ten) or more trailers 
at the Kerrisdale Arena from May 4-8, 1972. 

This group consists of performers at the sixth Annual Circus who 
are being sponsored by the Police Mutual Benevolent Association. 

Authority for allowing these arrangements is contained in By-law 
No. 3986, Section 3.(2) which reads as follows: 

'The Council may, upon the recommendation of the 
Medical Health Officer, permit trailers and house- 
cars to be occupied as living or sleeping quarters 
in areas other than those within the boundaries 
of a trailer court for a specified period of time. 
Such permission shall not be granted in respect of 
individual trailer or house-car units but shall 
be limited to groups comprising ten or more of 
such units." 

Sanitary arrangements will be to the satisfaction of the Medical 
Health Officer." 

Your Board RECOMMENDS that the application from the Police Mutual 
Benevolent Association of Vancouver for the parking of ten (10) or 
more trailers at the Kerrisdale Arena from May 4-8, 1972, be 
approved. 
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CONSIDERATION 


4. Spring Street Project 

Tour Board submits the following report of the Director of SP/CD and the 
iseparate report of the Director of Finance prepared on recommendation of 
•:he City's Budget Committee. 

I teport of the Director of SP/CD 

Summary 

(a) The original budget for the Spring Street Project, 
approved by City Council on July 13, 1971 was based 

on the Project being under the auspices of a voluntary 
agency. It is now under the auspices of the Department 
of SP/CD. Budget adjustments are required. 

(b) An explanation of provincial cost sharing in 1971 and 
1972 plus gross and net costs to the city for these 
two years are included. 

(c) Originally scheduled to be underway September 1, 1971, 
the Project officially commenced December 1, 1971 when 
its Director was hired. It is proposed that the two 
year duration of the Spring Street Project be amended 
to commence from January 1, 1972 to December 31, 1973. 

(d) The Project as now proposed includes provisions for 
the purchase and maintenance of used police vehicles 
and an accounting and audit procedure for "Program 
Expenses" incurred by Spring Street staff. 

History 

City Council on July 13/71 approved the Budget of the 
Spring Street Project from July 1/71 to June 30/72, on the 
understanding that the City's Share shall not exceed $26,700. 
The Project was to be administered by the Boy's Club. 

City Council on August 13/71 requested that the Director 
of Social Planning and Community Development report on the 
project being administered by the City through his department 
rather than the Boy's Club. 

City Council on August 31st, approved the recommendation 
of the Director of Social Planning and Community Development 
that the project be an operational component of his deparment 
for an interim period not to exceed two years, whereupon 
should the project prove successful, a permanent auspice and 
continuing funding would be sought. 

The Provincial Government agreed to share in the program 
at the rate of $2,000 per month for the period August 1/71 to 
December 31/71 ($10,000) subject to review as at December 31, 
1971. The Provincial Government will share costs in the Spring 
Street Budget in the amount of $10,000 for 1972. 

The original Budget (July 1/71 to June 30/72) was based on 
the Project being a function of an outside agency. It is now 
under the administration of SP/CD. The program operated on an 
interim basis until December 1, 1971. Therefore, the original 
proposed Budget does not reflect the actual financial require- 
ments of the Project. 


Continued. . . 
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COMPARISON OF 1971 BUDGET ESTIMATES. 1971 ACTUAL COSTS AND 1972 

BUDGET ESTIMATES 


Defecription 
Ex] senses 

Program Expenses NSA July/Aug 71 
Salaries 


Original Proposed 19 71 Proposed 

1971-72 Budget Actual 1972 Budget 

July 1/71-June 30/72 Expenses Jan 1-Dec 31 


Fringe Benefits 


*Eq aipment and Supplies 
Au :o Allowance 
Re It 

Stiff Training 
Pragram Expenses 
Purchase of Vehicles 
Maintenance of Vehicles 
Gross Costs 


Le 


4000 
66000 
5000 

700 
2000 
5000 

Nil 
4000 

Nil 

Nil 
86700 


ss Recoveries 


CAP Estimated 


Provincial Grant 


Total Recoveries 19 71 

Net cost to City 1971 

1971 cr carried to 1972 
Total recoveries 1972 
Net cost to City 1972 


4000 
1892 
32 

398 

418 

585 

Nil 

Nil 

Nil 

Nil 
7325 

2118- 
10000 - 
12118 

5346 cr 


Nil 
56080 
4494 
500 
400 
4500 
500 
2700 
6000 
5700 
80874 

37937- 
10000- 


5346 - 
53383- 
27591 


Two aspects of the Budget that were not highlighted 
previous submissions to City Council were: 

(A) Purchase and Maintenance of used police vehicle 

(B) Accounting and auditing procedures for Program 
expenses 


Continued. 
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Clause #4 Continued 

Purchase and Maintenance of Used Police Vehicles 

Whereas private automobiles were used by patt-time Spring 
Street Project staff during the interim phase, this proved 
unsatisfactory. Scheduled public transporation is not satis- 
factory either. Delinquency problems do not occur on a 
scheduled basis. Spring Street staff need to respond immediately 
to delinquent activities. It is impossible to work effectively 
if travel is restricted to buses. 

The use of private automobiles is impractical. The 
mileage rate paid by the City was not intended to cover the 
wear and tear inflicted on a car by children with agressive 
emotional problems. 

Control of the child and the situation is essential. 
Therefore, mobility is a must. Maximum use of vehicles is 
made by taking the children to programs and facilities to 
teach them to use these constructively for self benefit and 
improvement. Workers also use vehicles to respond to emergency 
situations in the life of the child and his family. 

The staff of the Spring Street Project will make extensive 
use of the cars. The annual estimated mileage will be between 
15,000 and 20,000. Since the Spring Street staff work with the 
children in their own neighbourhoods, the use of vehicles 
expecially during after school, evening and weekend hours 
throughout the school year is an essential aspect of the program. 

It is proposed in the new budget that monies be made 
available for the purchase of five vehicles from the used car 
stock of the Police Department which are now available through 
normal disposal and replacement procedures. Further, that 
funds be allocated for insurance, gas, oil, and repairs. 

Estimated funds required for purchase of these vehicles 
is $6,000. Funds required for insurance, operation and 
maintenance is $5,700. These are shareable costs under Canada 
Assistance Plan. 

The ex-police cars would be used strictly for the purposes 
of the Spring Street Project, with no personal use by the 
employees. However, it is recognized that the nature of the 
project, with its evening activity, may necessitate the vehicles 
being left at the workers homes overnight, as the most efficient 
procedure. The staff involved have been or will be kept 
informed of these procedures. 

B. Program Expenses - Accounting and Audit Procedures 

Proposed 1972 Budget Cost - $2,700 

The Spring Street staff will be making use of small 
purchases frequently as part of their work with these young 
people. Because of the nature of the program few of these 
purchases can be accompanied by a receipt. Examples of these 
purchases are refreshments and admission charges, entrance to 
swimming pools, ice rinks and other recreational facilities. 

To control these expenses a ceiling of $20 per month 
per group ( 4 to 5 children) is proposed. In addition each 
worker is required to submit a written report of his activities 
to the Spring Street Director. This report includes an account 
of the money spent, the date, and how the money was spent. 
These activity reports are submitted by both full time and part 
time staff. The Director of Finance states that no effective 
audit control will be possible as there will be no receipt 
vouchers available. 


Continued. . 


Board of Administration, April 14, 1972 


5 

(Social 6) 


Clause #4 Continued 


The list of expenses certified by the worker and approved 
by the Director of Social Planning as to the amount and to the 
purpose of the expenditure will have to be accepted as the 
accounting for, and explanation of the expenditures. 

C. Recommendations 

The Director of Social Planning and Community Development 
recommends that: 

(i) The budget increase over the $26,700 already approved 
by Council July 13/71 for the Spring Street Project be 
approved at an estimated increased City cost of $891 for 
a total of $27,591 in 1972. 

(ii) In view of the late hiring of a Director (December 1, 
1971) for the Spring Street Project, the program be 
considered on a two year basis commencing January 1, 
1972 to December 31, 1973. 

(iii) The purchase and maintenance of five vehicles from the used 
car stock of the Police Department be approved at the 
following amounts for 1972: purchases $6,000, mainten- 
ance, $5,700, totalling $11,700. 

(iv) The method of disbursement of cash for program expenses 
($2,700) be approved as described herein recognizing 

that normal accounting and audit controls are not possible 
but that the Director of SP/CD will be carefully scrutinizing 
submitted accounts for reasonableness. 

(v) The staff position of 'supervisor' be amended to 'street 
worker' and salary adjustments downward be made accordingly. 


Report of the Director of Finance 

The Director of Finance does not recommend for or against 
the increased cost ($891.00) proposed by the Director of Social 
Planning and Community Development, over the original program 
approved by Council ($26,700). The Director of Finance can only 
put the matter up for Council consideration. Council must then, 
in light of the 1972 budget, determine the priority of this 
project in relation to other programs. If Council does not 
approve the increase then Council should direct the Director of 
Social Planning and Community Development that he must reduce the 
program to live within the $26,700 originally approved by Council. 

The Director of Finance also brings to Council's attention that 
the original approval was for $26,700 for a 1 year program. The 
above recommendations of the Director of SP/CD would change the 
program to a 2 year program in accordance with the approval of 
Council on August 31/71 that the program be an operational component 
of the Department oi' SP/CD for an interim period not exceeding 2 
years. However, it should be noted that the second year (1973) 
will presumably also require City funding, possibly at the same 
level of approximately $27,000. 

Also, given the nature of the program as described, the amount 
of the expenditures for program expenses ($2,700) cannot be verified 
by receipted vouchers and the purposes of the expenditures cannot 
be judged by the normal standards applied to other City expenditures. 


Continued . . . 
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While the procedures may be reasonable under the circumstances, the 
responsibility for the proper application of these funds to the 
purposes of the project must be placed on the 

Director of SP/CD, and all disbursements should be approved by him 
personally before reimbursement to the Spring Street workers. 

It is noted that the procedures governing non-personal use of 
the vehicles is being communicated to the staff involved. 

Your Board submits the foregoing report of the Director of 
FinJancc and the Director of SP/CD for Council's €«HSIB«RATION. 


FOR COUNCIL ACTION SEE ft^.M^JSl' 


^ ^ ^ 
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BUILDING AND PLANNING MATTERS 

RECOMMENDATION 

1. Taylor Manor - Fire Controls 

The Director of Welfare and Rehabilitation reports as follows: 

"Taylor Manor is owned by the City of Vancouver and 
operated by the Department of V/elfare and Rehabilitation 
as a personal care home for fifty-eight elderly and infirm 
persons. It is anticipated that Taylor Manor will be re- 
placed as soon as possible by the proposed Multi-Level 
Care facility. At best, this will probably take two years. 

Of immediate concern and emergency is the effect of 
the proposed Fire By-Law change on this structure. Accord- 
ingly Fire Chief Konig was asked to carry out a thorough 
inspection. 

Fire Chief Konig reports: 

'The building in my opinion is grossly inadequate in 
terms of the proposed By-law for Hotels and in view of the 
use of this frame structure as an institution, the 
requirements for a decent standard of safety are even 
greater. 

Therefore I would recommend the following items be included in 
your cost survey as minimum requirements for this building, 

1, The building to be completely sprinklered throughout, 

(Basement is sprinklered at present,) 

2, Two fully enclosed stairways which have a one-hour fire 

resistive rating throughout to be constructed within the 
building with direct access from the corridors. Doors 
to be fitted with panic hardware and self-closing devices. 
Exit lights to be installed over points of egress to the 
exits. These stairways will replace the exterior iron 
fire escapes on the north and south end of the building, 

3, The interior corridors to be upgraded by providing a fire 

resistive separation in the centre of the corridors 
dividing the 130 foot length of each corridor in two. 
Upgrade all doors in these corridors with 1 3/4" solid 
core doors and fill in all transoms with fire resistive 
material , 

4, Provide an additional exit stairv/ay tc grade from the T,V, 

lounge assembly room on the main floor at the south end of 
the building. This stair should be located at the west 
end of the wing, 

5, Alter the door leading from the dining wing to the west 

exit stairway to open in direction of travel. This will 
require some modification to the storerooms adjacent to 
this door, 

6, Replace the set of stairs from the porch exit on the 

north end of the lower floor with a ramp. This will 
offer a second means of egress for wheelchairs, 

7, Unused ventilating ducts to be sealed or properly pro- 

tected with fire dampers,' 


cont'd 
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Following the inspection by Fire Chief Konig, the following 
estimate of costs was provided by the City Building Inspector, 
Mr. D. A. Matheson. 

1. Installation of sprinkler system $11,000.00 

2. Building alterations 33,500.00 

?44,500."00 


In his report, Mr. Matheson advises that the existing 
exterior fire escapes could be left in their present loca- 
tion if the surrounding v/alls and windows were changed to 
provide the necessary dep!;ree of fire rating. If this was 
done, the cost of Building alteration could be reduced by 
$9000 to $24,500. Considering the fact that we are respon- 
sible for the care of elderly and often confused people, 
particularly in a crisis situation, it is preferable to have 
interior egress from the building and I would suggest the 
installation of two fully enclosed stairways. 

Furthermore, using the existing fire escapes would 
block off a number of windows which are an important 
source of daylight and ventilation. 

To ensure rapid response to a fire it would be ad- 
viseable to install a direct line from Taylor Manor to 
the nearest Firo Hall. Mr. H. D. Nicholson, Assistant 
City Engineer has provided an estimate of $3200.00 

Source of Funds The Comptroller of Accounts advises 
that, if the above recommendations are approved, the re- 
quired amount will be provided in the 1972 supplementary Capital 
Budget. 

ThG costs of the required alterations to Taylor Manor have 
been discussed with the Deputy Minister of the Department 
of Rehabilitation and Social Improvement, requesting approval 
to increase the per diem rate sufficiently to amortize the 
expenditure over the next 2 or 3 years. To date no firm 
decision has been received. 


RECOMMENDATION: 


As Director of Welfare and Rehabilitation, I recommend that: 

1) The building alterations as outlined in Fire Chief 

Konig' s report be authorized. (Estimated cost 
$44,500.00) 

2) A direct phone line be installed from Taylor Manor 

to the nearest Fire Hall (Estimated cost $3200.00). " 


Your Board RECOMMENDS that the foregoing report from the Director 
of Welfare and Rehabilitation be approved by Council. Furthermore, 
representations to increase the per diem rate to amortize the costs 
continue to be made to the Provincial Government. 
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CONSIDERATION 

2. Proposed Request for Funds from the 
Ministry of State for Urban Affairs 
to Undertake Certain Research Projects 

The Director of Planning and Civic Development reports as follows: 

"Late in 1971, information was received that the Ministry of 
State for Urban Affairs might be interested in funding urban 
research projects. Since that time the Director of Planning 
and Civic Development has been meeting with the City Engineer, 
the Medical Health Officer, the Director of Finance and the 
Director of Social Planning /Community Development to identify 
projects which might be undertaken under the direction of City 
staff with extra assistance. 

The Director of Planning and Civic Development has also dis- 
cussed the possibility with Dr. H. P. Oberlander, the Secretary 
to the Ministry, who suggested that if an outline of such studies 
was forwarded to him, he would review them and decide if more 
detailed proposals should be submitted. Beari ng in mind guide- 
lines suggested by Dr. Oberlander, your officials have agreed on 
the following general terms of reference: 

1. Research should be ofa type that could not normally be 
undertaken as a routine part of a departmental program. 

2. It should be of direct benefit to the City of Vancouver and 
investigate matters which would either lead to the intro- 
duction of new procedures, the saving of money or a better 
understanding of local conditions. 

3. Studies should be of such a nature that they would also be 
of benefit to the Federal Government and be relevant in 
other urban areas in Canada, i.e. because they represent 
conditions or procedures which might be adopted elsewhere. 

PROPOSALS 

Six possible studies have been selected after a careful review 
of many alternatives and Ihese would be co-ordinated by one 
department as noted below: - 

1 . Engineering 

Traffic -A ccidcnt Package 

The purpose of this project is to analyze traffic accident 
data for a large city over lime to detect problem areas 
and calculate standard traffic warrants. Inputs consisting 
of traffic speed, traffic volume, traffic accidents, and 
street gconu lry will be combined to develop relations bet- 
ween accident rate and exposure. This information will be 
used to direct traffic engineering efforts to high priority 
areas and will assist in determining locations for additional 
traffic control. Several preliminary, independent studies 
currently under development for traffic engineering and 
police departments will be integrated to provide a package 
for Civic traffic studies. Incorporating DBS coordinates 
will make the system adaptable to all Canadian cities using 
the DBS system and will provide computer plotting capability 
for display purposes. Programs involved include conversion 
of address to coordinates, generalized retrieval of accident 
data, coding system for computerized accident analysis, 
accident density calculations, and signal warrant programs. 

cont'd 
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Clause No. 2 continued 

2. Before and After Studies - Traffic in Residential Areas 
Approximately 30, 000 people live in Vancouver's West 
End - a high density (3-storey and high-rise apartments) 
area less than | square mile in size. There are indications 
that the residents are becoming more concerned about the 
detrimental effects of traffic on the living conditions in the 
West End. 

It is proposed to place physical diverters at intersections 
which would discourage long trips on residential street by 
making them circuitous. The study would measure the 
degree of detrimental traffic effects and inconvenience 
to residents who must use the streets. Results should be 
applicable to any high density area in Canada. 

3 . Finance 

Study of the E conomic -Financial Structure of the City 
This study has the objectives of: 

(a) detailed analysis of the decision making process, both 
political and managerial, in the economic -financial area; 

(b) provision of operational management information and 
accounting systems, and design and implementation of 
appropriate economic -financial decision modds, with 
the objective of optimizing and rationalizing all aspects 
of the financial management of a city; 

It should be expected that the entire project, while using 
Vancouver as the base, would have the objective of producing 
results valuable to all cities and not just Vancouver. 

4. Health 

Increasing Public Health Program Effectiveness 
Through Improved C omn-iunication. 

The technical quality of a specific public health program 
docs not alone determine its acceptability to the community. 
Rather, its use will be determined by how closely the form 
of delivery ol this service reflects the wishes and needs of 
the target community. Tliis is of particular relevance to 
serving the poor, the aged, and other groups. It is neces- 
sary, thcrct'orc, to develop relevant communication links 
witli the conui-.vmi ty if a ricnlth Department is to fulfil the 
objective of serving all of the people. 

The objective of the proposed research project, therefore, 
is to devise, test, and analyze such communication links, 
and to involve the recipients of services in the appraisal of 
the effectiveness of these links. On a demonstration basis, 
specific health programs would be employed for selected 
sub-centres of the City Each sub-centre would contain 
25, 000 to 30, 000 individuals, representing predetermined 
age, socio-economic, and ethnic groups. The effective- 
ness of the communication links to be tested would be 
ascertained through assessment of success of the health 
program(s) . 

It is expected that the results would be of relevance to those 
metropolitan centres within Canada where similar circum- 
stances exist. Sub-group and program selection would 
reflect the broader applications desired. 

cent 'd . . . 
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5. Planning and Civic Development 

Impact on Private Investment Yields of 
Alternative Public Regulatory Standards 
A practical example of our need for information in this 
subject area, is the impact of proposed West End zoning 
standards on the incentives (i.e. profits) for the private 
market. That is, could yields be depressed to such an 
extent that a substantial proportion of development is 
shifted to other locations in the City, or in those suburban 
municipalities where better yields are available. Could 
rezoning pressures be generated elsewhere as a result of 
CBD policies? In other words, the results of specific 
regulatory provisions have often been contrary to expecta- 
tions, primarily through lack of appreciation of the dynamics 
of the development process. To achieve an objective may 
well mean altering these dynamics as well as the By-law. 

The proposed research project would focus on a method of 
simulating the impact on private yields and incentives of 
various development standards, under various market con- 
ditions and changes in market preferences. A further 
refinement could be a prediction of building types, density 
levels, styles and municipal cost/revenue to be anticipated 
given general development or zoning standards, bonus 
provisions and market characteristics. 

The results of this research would be of direct relevance 
to other cities and metropolitan centres within Canada. 
Although the costs and returns of development will vary 
throughout the country, the development process itself 
(on which simulation would be based) is common. 

6. Social Planning /Community Development 

Economic Analysis of Low-Income Housing 
Old, single and inulliple dwelling units provide a very 
substantial proportion of the housing available to low- 
income residents. With the combined effects of age, 

physical deterioration and speculation, however, such 
housing is often of a quality substantially below the rentals 
charged. The objective of the proposed research would be 
to ascertain the degree to which housing of specific types 
and locations can be up-graded by more stringent by-law 
enforcement, without affecting rental levels. A primary 
concern of the project would entail analysis of comparative 
rates of return on housing of varying quality and type. 

The findings would be of general relevance for all cities 
and metropolitan areas in Canada. The subject is timely, 
as it is also under active discussion at local, metropolitan 
and senior levels of government throughout the country. 

Senior City staff with the necessary experience could oversee the 
work, whether it be done by a special team under an appointed 
director or by consultants. It would not be possible to undertake 
the work using present staff. 

No attempt has been made to prepare detailed proposals or 
precise cost estimates until it is determined if the Council and 
the Ministry arc interested in proceeding. 

cont 'd . . . 
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Clause No. 2 continued 


CONSIDERATION 

If Council believes the studies outlined are worthwhile, they mi^t 
consider instructing the Director of Planning and Civic Development 
to continue discussions with the Secretary of State for Urban Affairs 
to determine if the Ministry is interested in the objectives in pro- 
viding funds for the work (and on what general terms) for further 
report to Council before detailed terms of reference and estimates 
are established." 


Your Board submits the foregoing report of the Director of Planning 
and Civic Development for the CONSIDERATION of Council. 


INFORMATION 


3. West End Community Centre/ 

Senior Citizens Housing Project 

The Board of Parks and Public Recreation had advised as follows; 


"WEST END COMMUNITY CENTRE/ 
SENIOR CITIZENS HOUSING PROJECT 


'A confidential letter from the City Clerk enclosed a 
report of the Board of Administration dated February 14th, 
1972, approved by City Council on February 22nd, 1972. 
The report advised that costs of the West End Community 
Centre/Senior Citizens Housing project had increased to 
the point where City Council was requested to provide 
$79,624 of free lane costs in the project and the Park 
Board was requested to provide $100,000 for relocation 
of the two school playing fields. The Superintendent 
explained that the Board could probably save on relocation 
costs by doing the work with Park Board forces and sugg- 
ested bids be called separately for the relocation work. 


It was regularly moved and seconded. 


RESOLVED: That the Park Board agree to assume the 
responsibility of relocating the two 
playing fields at a cost not to exceed 
$100 ,000. 

- Carried' " . 


Your Board submits the foregoing report of the Board of Parks and 
Public Recreation for the INFORMATION of Council. 

RECOMMENDATIONS 

4. To Reconstruct the Existing Gasoline 

Service Station at 2960 Nanaimo Street 

The Director of Planning and Civic Development reports as follows: 

"Standard Oil Company, Ltd., has filed Development Permit 
Application No. 58313 to reconstruct the existing gasoline 
service station on this site at the south east corner of 
Nanaimo Street and Grandview Highway. The site is in a 
C-1 Commercial District. 

The gasoline service station policy as adopted by City Council 
on October of 1968, permits the reconstruction of the existing 
gasoline service station at this location. 
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The Technical Planning Board and the Vancouver City Planning Commission 
recommend that Development Permit Application No. 58313 be approved in 
accordance with the submitted application such plans and information forming 
part thereof thereby permitting the reconstruction of the existing gasoline 
service station located on this site, subject to the following conditions: 

1. Prior to the issuance of the Development Permit, 

(a) the design of the building is to be first approved to the 
satisfaction of the Director of Planning and Civic Development. 

(b) revised drawings are to be first submitted to the satisfaction 
of the Director of Planning and Civic Development clearly 
indicating: 

(i) clarification of the site dimensions. 

(ii) details of the canopy -- the canopy's maintaining a 
minimum 5' setback from the property lines abutting Grand- 
view Highway and Nanaimo Street. 

(iii) details of all signs to be provided on the site with all 
signs being in compliance with the requirements of Section 
11(10) of the Zoning and Development By-law. 

(iv) details of themanner in which the site will be maintained 
along the easterly property line. 

(v) the location of any outdoor merchandise display on the 

site such being in accordance with the regulations of Section 
11(10) of ths Zoning and Development By-law. 

(vi) the provision of and details of a satisfactorily screened 
garbage enclosure area. 

2. All surfacing and screeninq of the open portions of the site is to 
be completed in accordance with the approved drawings and Section 12 
of the Zoning and Development By-law within sixty (60) days from the 
date of any use or occupancy of the proposed development and thereafter 
to be permanently maintained at all times. 

3. All landscaping is to be provided in accordance with the approved 
drawings within six (6) months from the date of any use or occupancy 

of the proposed development and thereafter to be permanently maintained 
in good condition at all times. 

4. The development including the use of all open portions of the site 

is to be carried out and maintained at all times in accordance with 
the approved drawings and Section 11(10) of the Zoning alid Development 
By-law. " 


Your Board RECOMMENDS that Development Permit Application No, 58313 
be approved in accordance with the recommendations of the Technical 
Planning Board and the Vancouver City Planning Commission. 


Board of Administration, April 14, 1972 .... (BUILDING - 8) 


5. To Relocate an Off-Street Parking Area on the 
Site at 4255 Laurel Street, Occupied by the 
G. F. Strong Rehabilitation Centre 


The Director of Planning and Civic Development reports as follows: 

"Thompson, Berwick, Pratt & Partners, Architects • on behalf of the fi. F. 
Strong Rehabilitation Centre have filed Development Permit Application 
No. 58174 to alter the off-street carking lay - out and landscaoed 
area from that previously approved by City Council on July 4, 1957 
and subsequently by the Technical Planning Board by Develooment Permit 
No. 52827. 

City Council, on July 4, 1967, after a Public Hearing approved the re- 
zoning of the site to C-1 Comprehensive Developrent District subject 
to prior compliance by the owners to certain conditions, one of which 
being, 

'the open areas to the east of the building which include the 
closed and stopped-up portion of Laurel Street, Lots 1 & 17, to 
be suitably treated in a manner to permit its use by patients 
of the hospital.' 

It is now proposed to relocate the off-street parking area to this 
easterly portion of the site which was previously approved as a landscaped 
area for Hospital patients. The portion of the site between this parking 
area and the east side of the building v/ould now be developed and land- 
scaped for the use of the patients in the hospital. 

The parking area would be located adjacent to existing one family 
dwellings to the east of the site but would be separated by a landscaped 
strip and would be suitably screened. 

Five neighbouring property owners were notified and there were no objections 
received. 

The Technical Planning Board recop-ends that the condition of the 
rezoning with respect to the location of the landscaped treated area 
for the use of the hosoital patients be amended to permit its relocation 
and the relocation of the off-street parking area." 


Your Board RECOMMENDS that the recommendations of the Technical 
Planning Board be endorsed. 


6. Development Permit Application in 
the Fairview Slopes Area 

The Director of Planning and Civic Development reports as follows: 

"A Development Permit Application has been received relating 
to the Fairview Slopes Area. The Development proposal is 
counter to the proposed amendment to the Zoning and Develop- 
ment By-law for the Fairview Slopes area being considered by 
City Council at a forthcoming Public Hearing on Thursday 
evening April 20, 1972, and it is recommended that the 
Development Permit Application be withheld. 

DETAILS OF DEVELOPMENT PERMIT APPLICATION 

685 West 7th Avenue (Lot 19; Block 299; D.L. 526). 
Development Permit Application No. 58692 
Applicant: Mr. Robert R. Lohnes for Mr. E. Mattuck 

Existing Zone: M-1 Light Industrial District 

Proposed Zone: CRM-3 Commercial/Multiple Dwelling District. 

The site, located on the north side of West 7th Avenue between 
Heather and Ash Streets is 50' wide and 120' in depth. 


cont ' d 


Board of Administration, April 14, 1972 .... (BUILDING - 9) 
Clause No. 6 continued : 

To the existing 50' wide by 84' long existing warehouse 
building - mostly one storey - it is proposed to enlarge the 
existing second floor by a 50' x 59' addition. 

The Development Permit Application is for an 'Outright Use' permitted in the 
M-1 Light Industrial District. The Development Permit Application would normally 
be granted provided the plans of development indicate compliance with all 
relevant regulations of the Zoning and Development By-law- 
City Council on June 29, 1971, resolved in part that: 

'All development permit applications received which are 
within the boundaries of 6th Avenue, Ash Street and 8th 
Avenue and Hemlock Street be reported to Council.' 

City Council are'tiolding a Public Hearing on Thursday evening April 20, 1972 
to consider the application to amend the Zoning and Development By-law for 
the Fairview Slopes area. 

Because of the imminent Public Hearing it is suggested that Council at this 

time authorize the Development Permit Application be withheld for a period not 

exceeding 90 days from the date of application - in accordance with the 
provisions of Section 570 of the Vancouver Charter. 


RECOMMENDATIO N 

That Development Permit Application No. 58692 as filed March 28, 1972, for 
a warehouse addition at 685 West 7th Avenue be withheld in accordance with 
the provisions of Section 570 of the Vancouver Charter." 

Your Board RECOMMENDS that the recommendation of the Director of 
Planning and Civic Development be endorsed. 


FOR COUNCIL ACTION SEE PAGE{S) 
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LICENSES AND CLAIMS MATTERS 

CONSIDERATION 

1. Control of Soliciting for Charity 

The Corporation Counsel and the License Inspector report as 
follows : 

"On February 22, 1972 Council considered the matter of door- 
to-door canvassing with particular reference to soliciting 
for charity and, after considering the various reports 
referred the matter to the Board of Administration for a 
further report. 

In the material that Council had before it there were 
reports and memoranda from the License Inspector and other 
officials dating back to 1961. Council was also made aware 
of the By-law which was drafted in 1959 but was never passed. 
Council was also made aware that at the present time the 
License By-law controls only those persons who are in the 
business of soliciting for charity and that soliciting con- 
ducted by unpaid volunteers is not regulated in any way. 

On March 7, 1972 Council considered and heard a brief from 
the Alpha and Omega Order and directed that the License 
Inspector and the Corporation Counsel report back with 
recommendations to protect the public from groups soliciting 
funds from door to door. 

It has become apparent that Council wishes to extend the 
regulations concerning soliciting for charity to cover all 
activities of this kind rather than just the organizations 
or individuals that are in the business of soliciting for 
charity. To make any regulations effective it would first 
be necessary to require that all persons intending to solicit 
must have a license. It would also be necessary to require 
that before the License Inspector issues a license the appli- 
cant must set out the name of the organization intended to 
benefit, the purpose for which the funds will be used, the 
names of the persons to be engaged in the soliciting, the 
amount intended to be raised, the scheme to be employed in 
the soliciting, and whether or not any amount will be paid 
as compensation for such soliciting. There would be many other 
details that the License Inspector would require to enable him 
to make a decision as to whether or not the scheme is likely 
to be fraudulent or dishonest o 

Tlie major difficulty is, that if the foregoing regulations 
are set out in the By-law they must be uniform* and the 
License Inspector would be obliged to carry them out in 
respect of all applicants for a license to solicit for charity. 
This would require a great deal of time and effort by organiza- 
tions which are obviously bona fide and generally acceptable 
to the citizens for example, the Red Feather Appeal. An 
additional problem is that the License Inspector has no 
effective method of policing this type of organization even 
if these sorts of regulations are required. 


cont'd 


543 

Board of Administration, April 14, 1972 (LICENSES - 2) 

Clause 1 continued 

It has been suggested that the most effective method of 
dealing with this whole problem would be to treat solicit- 
ing for charity in much the same fashion as is presently 
done with tag days, that is to say# each applicant must come 
before Council and obtain Council's approval before a license 
is issued. If this were done Council could carry out the 
degree of investigation that the circumstances warrant. For 
example, very little information might be requested from the 
United Appeal, whereas substantial information might be re- 
quested from some obscure organization requesting the same 
privilege. In addition. Council would be in a position to 
consider the previous history and performance of any applicant. 

To assist Council in this respect Council may wish to set up 
a committee which would hear and investigate all applicants 
for license for soliciting for charity and report their find- 
ings to Council with the appropriate recommendations . This 
committee could be comprised either of all Aldermen or a 
combination of Aldermen and officials, all officials, or 
could simply be the License Inspector. 

It should be noted that the foregoing suggestions do not apply 
to organizations which intend to raise money for charity from 
among their members. 

If Council intends to implement the above suggestions, your 
officials recommend that the license fee for soliciting for 
charity be fixed at the sum of $10.00. " 

Your Board submits the foregoing report of the Corporation Counsel 
and the License Inspector for the CONSIDERATION of Council. 


FOR COUNCIL ACTION SEE PAGE{S)....^£±, 
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Board of Administration, April 14, 1972 .... (Fire - 1) 


FIRE AND TRAFFIC 
MATTERS 


RECOMMENDATION; 


1. " Moccasin Miles" Walk 

The City Engineer reports as follows: 

"In a letter dated March 7, 1972, Mr. W. Campbell, Chairman of the 
Resources for Native Progress Association, requests permission to assemble 
at the City Hall starting at 6 a.m. Saturday, April 29, 1972 and proceed on 
a 25 mile walk. The route of the walk will be as follows: 

Starting from the Vancouver City Hall, 
along 12th Avenue to the Grandview Highway 
then along Canada Way to New Westminster, 
returning on Kingsway to Broadway, 

then along Broadway terminating at the Indian Centre at 
4th & Vine. 

Since the walk does not include the downtown area, no traffic prob- 
lems are foreseen. Mr. Campbell has verbally stated that the number of persons 
involved will be small relative to walks such as 'Miles for Millions ' , and the 
Resources for Native Progress Association will clean up the litter which may 
accumulate. If litter is cleaned up no additional street cleaning costs will 
be incurred. 

The City Engineer recommends that permission for the 'Moccasin Miles' 
Walk on April 29, 1972, starting at 6 a.m. from City Hall be approved subject 
to the requirement that any additional expense incurred by the City for street 
cleaning be borne by the Resources for Native Progress Association." 


Your Board 

RECOMMENDS that the foregoing report of the City Engineer be adopted. 


(Copies of the letter from "Moccasin Miles" dated March 7, 1972 

are circulated for the information of Council) 


FOR COUNCIL ACTION SEE PAGE(S). ...iL^-.-"- 
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FINANCE MATTERS 


RECOMMENDATION 


1 . Federation of Russian Canadians Hall 

Your Board received the following report from the Deputy Director 
of Finance : 

"On January 1, 1972 the above-mentioned hall was bombed and quite 
severely damaged. The City Charter requires that the assessment roll 
shall be closed by the 31st day of December. Therefore, the property, 
although damaged, appears on the 1972 assessment roll at itsfull value. 
This assessment was confirmed by the Court of Revision after they had 
considered the legal position and it was decided that no one had 
jurisdiction to change the assessment because of the timing of the 
explos ion . 

It should be noted that this would apply to any building that 
suffers damage during the year, i.e. its assessment cannot be lowered 
for that year. On the other hand, in case of new construction or 
renovation, changes which take place on or after January 1, are not 
taken into account until the following year's roll. Therefore, if 
this building were to be replaced or restored with a structure of 
higher value in 1972 the assessment in 1972 would not be changed. 

There is a provision in the City Charter which provides for 
Council remission of taxes when buildings are ordered demolished 
or removed by the City Building Inspector because they are a fire 
hazard, or structurally unsafe, or a menace to health. However, the City 
Building Inspector advises that the building in question was not damaged 
badly enough to fall within these categories. 

The insurance carried by the Federation on their hall is insufficient 
to have full repairs made by a contractor. Some of the members will 
do some of the work and contract out that which they cannot do, using 
the insurance money. A permit has been taken out to repair the 
building. At the present time the building is still partially in use. 

The question has arisen as to whether or not the Federation should 
receive assistance to reduce their taxes for 1972 in light of the 
damage they suffered from the bomb. However, such a grant would appear 
to set an undesirable precedent. 

I therefore recommend that no assistance be given to the Federation 
with respect to their 1972 taxes." 

Your Board RECOMMENDS that the above recommend&t ion of the Deputy 
Director of Finance be adopted. 

CONSIDERATIONS 

2 . Rental of Stage Lighting Units to Theatre in the Park 
The Theatre Manager reports as follows: 

"During the last two summers. The Queen Elizabeth Theatre has 
rented to 'Theatre in the Park' lighting units necessary to their 
summer productions. The amount of rental has been held as a credit 
so that 'Theatre in the Park' could use an equivalent amount in free 
rental time in the Theatre in case of rain. 

This year 'Theatre in the Park' wish to enter into a similar 
arrangement except that they prefer to use the credit for rehearsals 
in the rooms below stage in The Queen Elizabeth Theatre and Playhouse. 


Cont 'd 


Board of Administration, April 14, 1972 


(FINANCE - 2) 


CLAUSE NO. 2 (continued) 

The Theatre Manager, with the concurrence of the Vancouver Civic 
Auditorium Board, recommends that lighting units be rented to 'Theatre 
in the Park' under the care and supervision of The Queen Elizabeth 
Theatre lighting console operator. In return, the sum of |3,600 be 
paid in advance by 'Theatre in the Park' as a rental credit, to be 
offset by rentable time in the Rehearsal Rooms of The Queen Elizabeth 
Theatre and Playhouse. Any unused amount of the credit will accrue 
as Theatre rental. Rentals in excess of $3,600 and all other charges 
would be paid by 'Theatre in the Park'." 

Your Board submits this matter for Council CONSIDERATION. 


3. Nominating Committee re - Park and Tilford Trophy 
The City Clerk reports as follows: 

"A letter has been received from the Public Relations Supervisor 
of 'The Park and, Tilford Trophy' requesting Council assistance by 
setting up a Park and Tilford Trophy Nominating Committee. 

The Park and Tilford Trophy Award is made to those businesses or 
community projects as a means of recognition for their contribution 
to the Community. 

The Committee will co-ordinate the selection of eligible nominees 
and the submission of the trophy nomination forms." 

Your Board submits the foregoing request for the CONSIDERATION 
of Council. 


FOR COUNCIL ACTION SEE PAGE(S) 
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BOARD OF ADMINISTRATION 


PERSONNEL MATTERS 


SUPPLEMENTARY REPORT 


APRIL 14, 1972 


RECOMMENDATION 


1. Treatment of Four Social Worker Employees Accepting Lower Level 
Positions, Department of Welfare and Rehabilitation 

The Acting Director of Personnel Services reports as follows: 

"On August 24th, 1971, City Council adopted a report of the Board 
of Administration on the establishment of a Social Services Division 
in the Welfare and Rehabilitation Department, and on December 14th, 
1971 a further report which established the salaries and classifications 
of social work staff. The competitions for the senior level social 
work positions (Social Workers IV and III) have now been finalized, 
and there are four Social Service Workers (detailed below) who will 
have to occupy lower level positions (Social Worker II, Pay Grade 23 
($735 - 833) in the new organization. 


Name 


D. McDonell 


Date of 
Entry to 
Age City Service 


53 May 1, 1958 


Present 
Posi tion 

Social Service 
Worker IV 
P.G. 26 
($843-1013) 


Current 
S al ary 

$1,018 


M. Mollard 


51 


March 1,1965 


Social Service 
Worker III 
P.G. 24 
($772-922) 


$922 


M. Timms 


50 


Sept. 11, 1961 


Social Service 
Worker III 
P.G. 24 
($772-922) 


$927 


B. Clarkson 


48 


July 23,1969 


Social Service 
Worker III 
P.G. 24 
($772-922) 


$806 


With respect to Mr. D. McDonnell, I recommend that his position be 
"red circled" until July 1, 1974 by which time there will have been 
at least one opportunity for applying for a position above the Social 
Service Worker II level and thereafter subject to personnel regulation 
l95-3(b). In other words, Mr. McDonell will not suffer any immediate 
loss in salary, but from July 1, 1974, he will receive only 1/3 of any 
general increases granted until the established rate for the position 
he is then filling has been reached. 

With respect to the other three incumbents, I recommend that 
Personnel Regulation No. 195-3 (b) be applied even though this situation 
does not constitute a downward reclassification. The effect of this 
recommendation would be that these employees would maintain their 
current rates but would receive only one-third of any overall increases 
in salaries granted to civic staff until such time as the established 
rates for their new positions are reached." 


Cont 'd 
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Board of Administration, April 14, 1972 (PERSONNEL - 2) 


CLAUSE NO. 1 (continued) 

Your Board RECOMMENDS that the foregoing recommendation of the 
Acting Director of Personnel Services be adopted, it being understood 
that these actions are without prejudice to the normal procedure 
which will be followed as a result of future re-organizations in this 
or any other City Department. Your Board note that this recommendation 
is pursuant to the special circumstances that have existed in the 
Department of Welfare and Rehabilitation over the past several months. 


FOR COUNCIL ACTION SEE Pm{S)...j£l 
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BOARD OF ADMINISTRATION 

PROPERTY MATTERS 
APRIL Ml, 1972 

RECOMMENDATION 


1 . Keefer Street Pedestrian Overpass 
560 Raymur Street 

The Supervisor of Property and Insurance reports as follows: 

"On March 23rd, 1971* City Council approved the expropriation 
of an extension of the easement rights held by the City over 
the South ij.' of Lot B, Block 120, D.L. 1 8l to include the 
right to erect a pedestrian overpass across the property as 
well as over Burlington Railway tracks and to settle any 
claim for disruption or additional operating expenses arising 
therefrom after the completion of the work. 

To date, no settlement has been achieved nor has any formal 
offer of compensation been made by the City. The adjoining 
ovmer of Lot 1, Block 120, D.L. 181, has settled for the 
sum of $250.00, but as the overpass across the subject 
property will be a little more extensive than on the adjoin- 
ing Lot 1, it is felt that an offer of $300.00 should be 
made as compensation for the additional right taken over 
Lot B. 

The solicitor for the owners has suggested, in an effort to 
reduce the costs, that it would be preferable to appoint a 
single arbitrator in this case. The City Solicitor concurs 
with this view and suggested the name of Evans Wasson, Q.C. 
as a single Arbitrator, with which the solicitor for the 
owners has agreed. 

It is therefore RECOMMENDED: 

1. That an offer of $300.00 be made to the owners' 
solicitor as representing due compensation for 

the right expropriated for the pedestrian overpass. 

2. That Evans Wasson, Q.C. be appointed as a single 
arbitrator to determine the amount payable to the 
owner by reason of the expropriation." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of 
Property and Insurance be adopted. 

2. Subdivision - City Lands 
West Side Dumfries Street 
between 15th & 1 8th Avenue 

The Supervisor oi Property & Tnsxirance reports as follows: 

"The City owns Lot U, District Lot 755, situated on the West side of 
rHunfrles Street, between l^th and l8th Avenues. This lot measures 
98' r ]98' and lies between residential lots measurlnp U9' x 178'. 


( Continued ) 
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Board of Administration, April 1972 . . . (PHOPjiRTi!" MATTERS - 2) 


Clause No. 2 (Continued) 

Thp City has recently sold several lots in the area and much interest 
has been created in this remaining City-owned lot in the block. The 
West 20 feet of the lot is required to cwnplete the lane at the rear 
o3 the property and it is proposed to subdivide the balance of the 
property into two U9' x 178' lots to conform with the abutting lands. 

A plan of subdivision marginally numbered LE 3781 has been prepared, 
and it is 

RECOMMENDED that the Mayor and City Clerk be authorized to sign the 
plan of subdivision ol Lot U, P.L. 7??, marginally numbered LE 3781, 
on behall ol the City oi Vancouver. 

Your Board 

RECOMMENDS the forep,oing recoirmendation of the Supervisor ol Property and 
Insurance be adopted. 


3. Lease Renewals, Lots 17 & l8, Blk. 1+5 
D.L. 185 - Situated at 114-33 and 11|i+7 
Barclay Street - Park SltfeNo. 19 

The Supervisor ol Property & Insurance reports as follows : 

"IU33 Barclay Street was acquired by the City in July 1967 for proposed 
Park Site #19. The premises comprise ^. 2-storey part basement frame 
dwelling containing 17 rooms. "Wie building was leased by the previous 
owner to Mr. Colin Butt, operator of the adjoining Barclay Manor, and 
has been leased to Mr. Butt from the City since that time on a month- 
to-month basis. 

liiU7 Barclay Street, known as Barclay Manor, was acquired by the City in 
January of 1970,. for proposed Park Site #19. The premises comprise a 3- 
storey, full basement, multiple dwelling, which is operated as a board 
residence and contains U8 rooms. At the time of purchase, this property 
was also under lease to Mr. Colin Butt and his wife (rest heme operators) 
for a period of 7 years, February l^th, 1967 to February llith, 1972, 
subject to an option of a further 3-year term on the same conditions 
except as to rental. 

Mr. Butt has exercised his option to renew the lease for a further 3-year 
term ol the premises at lUU7 Barclay Street, and is prepared to continue 
operation of lU33 Barclay Street on a month-to-month lease basis. In- 
creased lease rates have been negotiated with Mr. Butt as follows: 


II433 Barclay Street 


Effective date 


Rental 


$290.35, plus all taxes as if levied 
April 1st, 1972 


Term 


Month-to-month 


Conditions 


Lessee to pay all utilities and water 
rates and to be responsible for all 
repairs to the interior ol the building 


liil47 Barclay Street 


Rental 


Effective date 


$1,081.86 per month plus all taxes as if levied 
February l^th, 1972 


Term 


3 years 


(Continued) 
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Clause No. 3 (Continued) 

Conditions - as detailed in lease dated February 10th 1965 
namely that the lessee is to be responsible 
for all repairs to the Interior of the build- 
ing including plumbing, heating units, elec- 
trical wiring, plus all utilities, including 
water rates. 

RECOMMENDED: 

that lliii7 Barclay Street be leased to Mr. Colin Butt and wife for a fur- 
ther 3-year period commencing l5th February 197? at a new rental of 
$1,081.86 per month plus all taxes as if levied, subject to the same terms 
and conditions as the original agreement dated February 10th, 1956, 

that IU33 Barclay Street be leased to Mr. Colin Butt and wile on a month- 
to month basis at a rental of $290.35 per month, plus all taxes as if 
levied, rental to be effective April 1st, 1972. The lessee is to pay 
all utilities, water rates, and be responsible for all repairs to the 
interior ol the building. 


Your Board 

RECOMMENDS the foregoing recommendation ol the Supervisor of Property & Insxirance 
be adopted. 


J| . West End Community Centre and 

Senior Citizens' Housing Project 
Stanley Court - 920 Bidwell Street 

The Supervisor of Property and Insurance reports as follows: 

"On December 21st, 1971, City Council approved the 
expropriation of eight properties in Block 57, D.L. 185 
required for the above project, including Lot 22 aind 23, 
Block 57, D.L. 185, known as Stanley Court, 920 Bidwell 
Street. It was reported at that time that negotiations 
were proceeding with a view to completing acquisitions in 
March, 1972. The completion date has since been extended 
to May 31st, 1972. 

Stanley Court is a 2% storey frame apartment building with 
full concrete basement erected in the period 1908 to 1910 
on a two-lot site 132' x 131', zoned RM-4. This is an L- 
shaped structure containing a total of 23,920 sq. ft. on 
two floors. The foundation is stone set in concrete, 
exterior walls are clad with heavy stucco and the hip-style 
roof is covered with patent shingles. Heating is supplied 
by two gas-fired hot water boilers installed in 1968 and 
domestic water is heated by two gas-fired storage tanks 
installed in 1963. There is also a gas-fired incinerator 
that was installed in 1965. A laundry room equipped with 
a coin-operated automatic washer and dryer is located in 
aaiother part of the basement. This building is in excellent 
condition for age and type. A six-car garage is situated 
at the rear of the property. 

Accommodation comprises 24 self-contained suites including 
two basement units. Most suites are generally more 
spacious than by present day standards. The owner occupies 
a six- room suite on the main floor. Day-to-day management 
is handled by a caretaker who occupies a five-room suite, 
also on the main floor. The balance of the building is 
occupied by tenants. Overall management is provided by 
The Royal Trust Company. 

(Continued ) 
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Clause No. 4 (Continued) 


Following further negotiations with the owner and her 
agent, she has agreed to sell for the sum of $305,000.00, 
as of May 31st, 1972, subject to the owner reserving the 
right to remove certain fixtures and chattels from the 
building and shrubs from the rear garden as agreed with the 
Supervisor of Property and Insurance, it being noted that 
upon demolition of the building these items would have a 
nominal value only. The salvage value of these items does 
not exceed $200.00. Commencing June 1st, 1972, the City will 
take over the mainagement of these premises . 

This settlement is considered to be realistic and is endorsed 
by the City Solicitor. Two independent appraisals substantiate 
the agreed price. This transaction has been reviewed by 
Central Mortgage & Housing Corporation and the details 
thereof entered in their records. 

RECOMMENDED that the Supervisor of Property and Insurance be 
authorized to acquire the above property for the sum of 
$305,000.00 on the foregoing basis chargeable to Code 
649/1102. " 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of 
Property and Insurance be adopted. 

CONSIDERATION 

5. Surrey Tree Nursery - McLean Farm 

The Supervisor of Property & Insurance reports as follows: 

"On February 7th, 1972, the Board of Parks & Public Recreation 
passed the following resolution :- 

"That the City Council be advised the Board no longer 
needs the Cloverdale Tree Nursery, and would like to 
vacate about the end of April, 1972, and if the City 
Council sells it, a substantial capital gain should be 
made on the original investment, and further, the City 
be asked to return an amount of $7,500,00 the Board 
spent on Capital improvements to the property for 
fencing, drainage, a well and pump". 

This property is legally described as the W% of the E?5 of the 
W% of the N.E.^ Sec. 9 and the W% of the E% of the E^g of the 

of the N.E.% Sec. 9, both in Township 7, New Westminster 
District, and is known as 18962 -- 16th Avenue in the Municipal 
ity of Surrey, B. C. 

Said property contains a total area of approximately 30 acres, 
divided into two parcels of 20 acres and 10 acres respectively, 
and has a frontage of 492 feet on 16th Avenue to a depth of 
2606.7 ft. Zoning is A-1 Agricultural which requires a 
minimum site area of 5 acres per parcel. Improvements include 
a 2 storey frame dwelling with partial basement, a large double 
barn, two garages and sheds, all in fair condition for age and 
type. Such improvements are common to this type of property. 
Basic Value herein lies in the land. 


(Continued ) 
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Clause No. 5 (Continued) 


This property was purchased for the siim of $33,000.00 pursuant 
to Resolution of Council, September 19th, 1961, for the 
specific purpose of providing a site for the development of 
a tree farm nursery by the Parks Board. By Resolution of 
Council, October 31st, 1961, the Parks Board was granted a 
20 year lease commencing January 1st, 1962, subject to the 
Board paying annual taxes, insurance, maintenance and operating 
costs. This lease was to be subject to cancellation on one 
year's notice. No formal agreement was drawn. Funds for this 
purchase were provided from "Reserve for Capital Purposes". 

A review of current sales and listings in the CloverdaJLe and 
adjacent areas indicates that the present market value of this 
property is substantially higher than in 1961. 

Parks Board Resolution of February 7th, 1972 refers to expend- 
itures totalling $7,500.00. These items would appear to 
represent normal maintenance costs. It is noted that the Parks 
Board has enjoyed the use of this property for 10 years, during 
which time the City has received no return on its original 
investment of $33,000.00 o 


CONSIDERATION ; 

The above resolution of the Park Board concerning the re- 
sale of this property and the reimbursement of expenditiores 
is referred to City Council. In the event that it rs the 
decision of Council to sell this property, it is RECOMMENDED., 
that the Supervisor of Property & Insurance be authorized to 
advertise this property for sale on a sealed bid basis. 


Your Board submits the foregoing report of the Supervisor of Property 
and Insurance to Council for CONSIDERATION. 

•s:- -:5- 

FOR COUNCIL ACTION SEE PAGE(S)....il;^. 
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REPORT TO COUNCIL 
STANDING COMMITTEE ON FINANCE 
MARCH 30, 1972 


The Standing Committee of Council on Finance met on Thursday, 
March 30, 1972, in the #1 Committee Room, third floor. City Hall 
at 9:30 a.m. 

PRESENT: Alderman Adams (Chairman) 

Aldermen Bird, Broome, Hardwick, 
Phillips, Rankin, Sweeney and Wilson 

ABSENT: His Worship the Mayor (on Civic Business) 

Aldermen Linnell and Calder 

CLERK TO THE COMMITTEE: R. Henry 


1972 Estimates - Grants 

The Committee heard the following delegations, each speaking 
in support of their respective grant requests: 


590 

Vancouver Safety Council 

603 

Riley Park Area Council Youth Enterprises 

608 

Frog Hollow Neighbourhood House Information Centre 

626 

Cedar Cottage Information Centre 

250 

Canadian Youth Hostels Association 

380 

Vancouver Symphony Society 

130 

Se-Cure Organization of B . C. 

188 

John Howard Society 


(A) 

The Committee, having heard these delegations and noted 
additional material related to certain of the grants which were 
circulated during the meeting, took action as follows, and 

RECOMMENDS to Council that the former action of Council taken 
with respect to the grants contained in this report be varied 
accordingly: 

608 - Frog Hollow Neighbourhood House Information Centre 

(Requested $4,330) 
RECOMMENDED that a grant of $2,690 be approved subject 
to receipt of proof of payment of services being submitted. 

626 - Cedar Cottage Information Centre (Requested $1,605) 

RECOMMENDED that a grant of $1,605 be approved subject 
to receipt of proof of payment of services being submitted. 

380 - Vancouver Symphony Society (Requested $55,000) 

Council at its meeting on March 28th, 1972, adopted a 
recommendation of the Committee, approving a grant of up to $46,000 
in Theatre Rental to the Vancouver Symphony Society, excepting those 
programs that are commercially sponsored. Following an explanation 
by the delegation present this day, that all of their programs are 
commercial sponsored, your Committee 

RECOMMENDS that reference in the condition that there be an 
exception to those programs that are commercially sponsored, be struck 
out . 
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MARCH 30, 1972 

(B) 

The following grant requests did not receive the necessary eight 
affirmative votes in Committee and are submitted for the CONSIDERATION 
of Council : 

590 - Vancouver Saf ety Council (Requested $7,500) 

Council, on March 28th, 1972, adopted a recommendation of 
the Committee that no action be taken with respect to this grant 
request. 

A motion to give a grant of $3,750 subject to the 
organization raising a matching amount, received only three (3) 
affirmative votes in Committee. 

603 - Riley Park Area Council Youth Enterprises (Requested $1,850 

Council, on March 28th, 1972, adopted a recommendation of 
the Committee that no action be taken with respect to this grant 
request . 

A motion to approve a grant of $1,800 received only four 
(4) affirmative votes in Committee. 

130 - Se-Cure Organization of B. C. (Requested $3,000) 

Council, on March 28th, 1972, adopted a recommendation of 
the Committee that no action be taken with respect to this grant 
request . 

A motion to approve a grant of $500 received only four (4) 
affirmative votes in Committee. 

188 - John Howard Society of B. C. (Requested $3,000) 

Council, on March 28th, 1972, adopted a recommendation of 
the Committee that no action be taken with respect to this grant 
request . 

A motion to approve a grant of $3,000 received only two 
(2) affirmative votes in Committee. 


(C) 

The following action of the Committee is submitted to 
Council for INFORMATION. 

250 - Canadian Youth Hostels Association (Requested $20,000) 

The organization is request ing $10,000 for replacement of 
a heating plant due to the phasing out of the present central steam 
plant at Jericho, and a further $10,000 to renovate and equip eight 
unused dormitories. 

RESOLVED that the matter of the heating plant be referred 
to the Board of Administration for report, to take up with the Park 
Board, the question of making heating available from an adjacent 
building in Jericho. 

Further that the matter of renovations, excluding equipment, 
be referred to the Board of Administration for report to take up 
with the appropriate officials. 


FOR COUNCIL ACTION SEE PAGE(S).. .££ 
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CITY OF VANCOUVER 

SPECIAL COUNCIL MEETING 

A Special Meeting of the Council of the City of Vancouver was 
held on Thursday, April 20, 1972, in No, 1 Committee Room, City Hall, 
at 9:30 a.m. 

PRESENT: Her Worship the Deputy Mayor (Alderman Linnell) 
Aldermen Bird, Broome, Calder, Phillips, 
Rankin and Wilson 

ABSENT: His Worship the Mayor 

Alderman Adams (on Civic business) 
Alderman Hard wick 

Alderman Sweeney (on Civic business) 
CLERK TO THE COUNCIL: R. Thompson 


BUSINESS 

Local Improvements on the Initiative 

MOVED by Aid. Broome, 
SECONDED by Aid. Rankin, 

THAT the Council resolve itself into a Court of Revision for 
the purpose of hearing complaints against the proposed assessments 
or the accuracy of frontage measurements, or any other complaint 
which persons interested may desire to make and which is by law 
cognizable by the Court, Her Worship Deputy Mayor Linnell in the 
Chair . 

- CARRIED 

COURT OF REVISION 

Special Light Standard Project 

on the Initiative - Schedule No. 412 

The Assessment Commissioner submitted Schedule No. 412. The 
schedule covered light standard projects in Area II (Shaughnessy) 
divided into 8 sub areas and dealt with initiative projects. Type 1 
light standards (reconstruction of existing standards) and Type 2 
(post top street lights) . The report indicated that la none of 
the instances was there sufficient signatures to defeat the project. 

Mr. Daniel A. Klang was the only person speaking and he 
reviewed his estimation of the attitude of the property owners in 
the area which coincided generally with the information received by 
the City Engineer subsequent to the circulation of his questionnaire. 
He emphasized the preference was generally in favour of refurbishing 
the present standards. 

MOVED by Aid. Calder, 
SECONDED by Aid. Wilson, 

THAT Schedule No. 412, as submitted by the Assessment 
Commissioner, be approved. 

- CARRIED 

MOVED by Aid. Calder, 
SECONDED by Aid. Phillips, 

THAT the Court of Revision rise and report. 

- CARRIED 

COUNCIL 

MOVED by Aid. Broome, 
SECONDED by Aid. Bird, 

THAT the report of the Court of Revision, dated April 20, 1972, 
on Schedule No. 412, be received. 

- CARRIED 
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Local Improvements: 
Subsequent Procedure 

The Board of Administration submitted a report dated April 17, 
1972, on the two proposals for light standard projects in Area II 
(Shaughnessy) . The Board of Administration submitted the matter 
in the form of a consideration item proposing two alternatives: 

A. that Special Light Standard Projects Type 1 (refurbish) 
on Schedule 412, Items 1-3 and 5-8, inclusive be under- 
taken (that is, in all areas except Area D) , or 

B. that Special Light Standard Projects Type 2 (post top) 
on Schedule 412, Items 1-3 and 5-8 inclusive, be under- 
taken . 

The Council noted that the views of the residents were slightly 
in favour of type 1 installation, except in the case of Area D where 
type 2 was favoured. 

Commissioner Ryan suggested that Council might install type 2 
light standards in Area D where such type is apparently preferred 
and leave the 7 remaining areas at least for the time being. 

MOVED by Aid. Phillips, 
SECONDED by Aid. Wilson, 

THAT special light standard project type 2 (post top) , set 
out as item 4, Area D, Schedule No. 412, be undertaken. 


MOVED by Aid. Calder, 
SECONDED by Aid. Phillips, 

THAT the balance of light standard projects in Area II being 
sub areas described as A, B, C, E, F, G and H, be not undertaken 
at the present time. 


MOVED by Aid. Broome, 
SECONDED by Aid. Rankin, 

THAT the City Engineer be authorized to call tenders for the 
approved project. 


The foregoing are Minutes of a Special Council meeting (Court of 
Revision), dated April 20, 1972, adopted on April 25, 1972. 


- CARRIED 


- CARRIED 


- CARRIED 


The Special Council adjourned at 9:50 a.m. 


*** 


CITY OF VANCOUVER 
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SPECIAL COUNCIL - APRIL 20, 1972 


PUBLIC HEARING 


A Special Meeting of the Council of the City of Vancouver 
was held in the Council Chamber, City Hall, on Thursday, April 20th 
1972 at 7:30 p.m., for the purpose of holding a Public Hearing to 
amend the Zoning and Development By-law. 

PRESENT ; Aldermen Bird, Calder, Broome, Linnell, Hardwick, 

Phillips, Rankin, and Wilson 

ABSENT: His Worship the Mayor 
Alderman Adams 

Alderman Sweeney (On Civic Business) 
CLERK TO THE COUNCIL: M. James 


MOVED by Alderman Phillips 
SECONDED by Alderman Rankin 

THAT this Council do resolve itself into Committee of the Whole, 
the Deputy Mayor in the Chair, to consider proposed amendments to the 
Zoning and Development By-law. 

- CARRIED. 

1. Proposed Rezoning: 

Fairview Slopes Area 

An application was received from the Director of Planning and 
Civic Development to amend the text of the Zoning and Development 
By-law No. 3575 to establish two new District Schedules: 

CRM-2 Commercial/Multiple Dwelling 

District 

CRM-3 Commercial/Multiple Dwelling 

District 

The application also proposed consequential amendments to the 
By-law as follows: 

All lots in Blocks 293 - 297 inclusive and Blocks 314 - 
316 inclusive. District Lot 526 being the area bounded 
generally by 6th Avenue, Birch Street, Willow Street 
and 8th Avenue from: 

Present Zone: M-1 Industrial District 

to 

Requested Zone: CRM-2 Commercial/Multiple Dwelling 

District 


All lots in Block 292, 298, 299, 312, 313, 317, 318, and 
319, District Lot 526 being areas bounded generally by 
6th Avenue, Hemlock Street, Alder Street, 8th Avenue, 
Ash Street, Laurel Street and 8th Avenue from: 

Present Zone: M-1 and M-2 Industrial District 

to 

Proposed Zone: CRM-3 Commercial/Multiple Dwelling 

District 


Continued 
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The application has received the approval of the Technical 
Planning Board subject to the provision that the Director of 
Planning and Civic Development be instructed to carry out an 
automatic review of both CRM-2 and CRM-3 provisions after the 
schedules have been in effect for a period of two years (or earlier 
if required) . 

The application is approved in principle by the Vancouver City 
Planning Commission subject to the following guidelines and 
recommendations : 


Low Profile (CRM-2) - Area of the Fairview Slopes 

1. Uses See the CRM-2 Schedule 

2. Height " " " " 

3. Site Coverage and Yard Requirements . It is suggested that site 
coverage and yard requirements may be varied or eliminated where 
it is deemed that this will improve the general amenity of the 
development itself. Such may be the case where an equivalent 
amount of useable private open space is provided in lieu of the 
normal yards around buildings. 

Such variances should also be compatible with adjacent residential 
development, particularly with respect to the provision of adequate 
daylight access to habitable rooms. 

4. Private Open Space . It is considered desirable that residential 
units should have direct access to areas of private open space of 
approximately the following areas: 

Bachelor Unit 100 sq. ft. 

1 bedroom 150 " " 

2 bedroom 375 " " 

3 bedroom 600 " " 

5. Daylight Access . It is suggested that where the yard requirements 
are varied, RM-3 horizontal daylight access requirements should be 
applied to living rooms, but that such requirements need not apply 
rigidly to other habitable rooms, in order that interior courtyards 
and similar forms of development may be embodied. 

6. Off Street Parking . It is suggested that one criterion for achieving 
full F.S.R. should be the provision of parking underground or within 
a wholly enclosed structure wherever possible. In addition, this 
should be mandatory on sites exceeding 12,000 sq. ft. The provision 
of separate visitor parking spaces is also suggested. 

7. Signs and Advertisements . In order that signs and advertisements are 
compatible with the residential environment, they should not be 
permitted above the first floor level of any building, they should be 
fascia, generally not exceed 12 sq. ft. in area and should not be 
illuminated, flashing or animated. 

8. Restaurants . It is specifically intended that restaurants need not 
be confined wholly within a completely enclosed building as in CRM-3. 

9. Parking Structure Facades . It is intended that parking structures 
extending above grade level should be concealed behind residential 
or commercial uses so that they do not face onto neighbouring 
residential development. The ground floor level should be of 
pedestrian interest such as retail stores and the use of the building 
for parking should start at the second floor. 


Continued 
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Proposed Re zoning: 

Fairview Slopes Area ( Cont'd ) 


10. Other Design Factors . Among other factors which should be considered 
in allocating full F.S.R. are: 

a) a high quality of construction which will reduce sound trans- 
mission between units (e.g. masonry or double studding). 

b) high quality of landscape design. 

c) architectural compatibility with neighbouring residential 
development. The Design Panel should be consulted in this regard 

d) frontages of commercial premises should be reduoed to 25 ft . 

e) a diversity of housing types should be encouraged. 
B. CRM- 3 Area 

In addition to the specific regulations embodied in the (CRM-3) schedule, 
guidelines 7, 9 and 10(b) above should also apply. 
FURTHER RECOKWENDATIONS 


I. Section 2 of both CRM-2 and CRM-3 District Schedules should be aaended 
so that the uses which are subject to the special approval of the 
Technical Planning Board should go to the Planning Commission for 
recommendation prior to the Board's decision. 

Existing C-2 Commercial height limits of 40 feet should not be increased 
at the discretion of the Technical Planning Board where such development 
faces onto CRM-2 areas. Similarly such heights hould not be increased 
beyond 40' where facing on a CRM-3 area unless the CRM-3 uses contiguous 
are compatible. 

That the Zoning and Development Bylaw be amended to provide that any 
requested increase in height over the permitted 100' in C-3 Commercial 
Districts be to the approval of the Technical Planning Board after 
consultation with the City Planning Commission and notification of 
adjacent owners and residents. 

Certain non-local specialized commercial uses which are compatible with the 
residential environment should be permitted, e.g. architects' offices. 

Section 3 of the draft CRM-2 schedule should be amended to provide for the 
notification of adjoining owners and residents upon submission of 
development permit application's ^ 

The CRM-3 density of 1.9 should be reviewed in the light of overall 
objectives for the area with a possibility that this density might be 
increased. 

Preservation of Existing Houses . Consideration should be given to the 
retention of older houses in "good condition", possibly by the acquisition 
of these properties by a public agency with a view to having them renovated 
and rented to people of low income. 

Consideration might also be given to a scheme of Grants/Loans to Owners/ 
Residents similar to that now in effect in Strathcona. 

Development of Amenity Areas . A study should be made of plans for social 
facilities such as parks. In this connection it is suggested that there 
should be consultation with developers in the CRM-3 areas regarding 
integration of public and private open space. 

Traffic . Throughout the whole area there should be a study of traffic 
circulation with consideration being given to the possible closing of some 
streets. 


10. Representatives from the area should be added to the Fairview Slopes 
Sub-Committee of the City Planning Commission. 
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Proposed Rezoning: 

Fairview Slopes Area (Cont'd ) 

Following the explanation of the proposed revision by the 
addition of the new District Schedules and the geographical areas 
which these schedules would control, given by the Director of 
Planning and Civic Development, the following delegations were 
heard: 

1. W. A. Street, Solicitor, representing B.C. Telephone Company 
and Fred Deeley Limited - advised Public Hearing of the 
development of B.C. Telephone Company for its Data Processing 
and Computer Centre on the South West corner of Ash and 7th 
Avenue and noted that the new zoning would preclude any further 
development of this site. Mr. Street advised that this 
building which was designed for a specific purpose had included 
in its design provision for expansion which would be prohibited 
under the new zoning schedule, and requested that this land and 
the land of Fred Deeley Limited be deleted from the rezoned 
area and be rezoned as C-2. 

2. Mr. W. Brisseau and Mr. W. Werner speaking on their own behalf 
noted that the proposed rezoning would limit the profitability 
of development by firms developing and/or operating a Real 
Estate in the area. Suggested that the zone be raised to a 
higher density and allow higher building heights. 

3. Mr. G. Clarke, Solicitor representing Chrysler Corporation of 
Canada Limited - read and filed letter dated April 19, 1972 from 
Carapney & Murphy. 

4. Mr. R. J. Schuss on behalf of the Real Estate Board of Greater 
Vancouver read and filed brief. 

5. Mr. R. Sterne advised Public Hearing he favours lowest density 
and heights, agrees with mixed uses. 

6. Mr. H. Weinreich on behalf of Citizens Council on Civic Development 
read and filed brief dated April 20, 1972. 

7. Mr. J. Petrie representing Fairview Ratepayers and Tenants Association 
read and filed brief dated April 20, 1972. 

8. Anne Hayes representing Fairview Ratepayers spoke in support of 
Fairview Ratepayers and Tenants Association brief. 

9. Mr. H. Hawthorn read and filed brief. 

10. Mr. W. Rhone spoke in support of the proposed By-law with the 
exceptions of the shapes of CRM-2 and CRM-3 areas, limitation 

of the commercial area to a F.S.R. of .25. Suggested an increase 
of F.S.R. to 1.0; suggested overall F.S.R. of 1.5 for CRM-2 is 
on the low side; suggested yard requirement should be abolished; 
suggested the character of the area of the commercial uses should 
be "low key". 

11. Mr. W. R. Iredale referred to change of zone from RM-3 to M-1 in 
1961 and M-1 to CRM- 2/3 in 1972; suggested F.S.R. on False Creek 
Flats should not be higher than on the slopes; suggested CRM-2 
schedule does not exploit the view potential; agrees with mixture 
of residential and commercial but felt .25 F.S.R. for commercial 
too small; suggested uses should be more flexible; supported 

the encouragement of good design; suggested the F.S.R. limitations 
would inhibit development. 
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Proposed Rezoning; 

Fairview Slopes Area (Cont'd ) 


12. Mr. J. F. Fergusson representing Bell & Fergusson referred to a 

development permit issued to the Company under M-1 zoning presently 
in effect and enquired of its future legality. 

The Deputy Mayor suggested Mr. Fergusson be in contact with the 
appropriate officials for a fuller explanation. 

The Public Hearing also noted a letter of June 7, 1971 from 
Mr. W. J. McCartney and a letter of April 14, 1972 from Mr. 
T. F. Buchanan which submitted a letter of March 29, 1971 submitted 
by fifteen property owners and tenants in Block 299 which requested 
that Block 299 remain zoned M-1. 

MOVED by Alderman Wilson, 

THAT all submissions be received for information and studied 
by Council Members and the matter be referred to a future Council 
meeting for decision. 


CARRIED 


MOVED by Alderman Calder, 

THAT the Committee rise and report. 


CARRIED 


MOVED by Alderman Broome, 
SECONDED by Alderman Wilson, 

THAT the report of the Committee of the Whole be adopted. 


CARRIED 


The Council adjourned at approximately 9:45 p.m. 


***** 


The foregoing are Minutes of the Special Council meeting 
(Public Hearing) dated April 20, 1972, adopted on 
July 4, 1972. 
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CITY OF VANCOUVER 

REGULAR COUNCIL MEETING 

A Regular meeting of the Council of the City of Vancouver was 
held on Tuesday, April 25, 1972, in the Council Chamber, at 
approximately 9:30 a.m. 

PRESENT His Worship the Mayor 

Alderman Bird, Broome, Linnell, Rankin, 
Sweeney and Wilson 

ABSENT Alderman Adams 

Alderman Calder 

Alderman Hardwick (leave of absence) 
Alderman Phillips 

CLERK TO THE COUNCIL R. Thompson 

PRAYER The proceedings in the Council Chamber were opened 
with prayer, 

ACKNOWLEDGMENT His Worship acknowledged the presence in the 

Council Chamber of a group from the "Women in 
Training" organization accompanied by 
Miss Kay Wilson. 

'IN CAMERA' MEETING 

The Council J^reed to an 'In Camera* meeting later this day. 

ADOPTION OF MINUTES 

MOVED by Aid. Bird, 
SECONDED by Aid. Wilson, 

THAT the Minutes of the Regular Council meeting (including 
'In Camera'), dated April 18, 1972, be adopted, 

- CARRIED 

MOVED by Aid. Linnell, 
SECONDED by Aid. Broome, 

THAT the Minutes of the Special Council meeting (Court of 
Revision), dated April 20, 1972, be adopted. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Linnell, 
SECONDED by Aid. Broome, 

THAT the Council resolve itself into Committee of the Whole, 
His Worship the Mayor in the Chair. 

- CARRIED 


His Worship the Mayor introduced the Hon. W, N, Chant, 
Provincial Minister of Public Works, who was present to assist 
Council in viewing the plans for development of the British 
Columbia Centre on blocks 51 and 61.. His Worship suggested the 
Council recess to No,. 1 Committee Room to view the model and 
receive information. 

The Council recessed accordingly. 


The Council reconvened in the No. 1 Committee Room, with the 
same personnel present, with the addition of Alderman Calder and 
Alderman Phillips. 
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REPORT REFERENCE 

British Columbia Centre 

The Hon. W. N. Chant referred generally to the British 
Columbia Centre development and advised that members of the 
firm of architects would proceed to explain various aspects to 
the Council. This explanation followed and included the use of 
slides . 

After a question and answer period. His Worship declared a 
recess at approximately 10:45 a.m. 


Following a short 'In Camera' meeting, the Council reconvened 
in the Council Chamber at approximately 11:05 a.m. to continue 
with the regular Council business. His Worship the Mayor in the 
Chair . 


UNFINISHED BUSINESS 

It was agreed to defer the following matters pending the hearing 
of delegations later this day: (see page 15) 

(a) Journey Home Study: 

Safety of Hospital Employees 

(b) Sale of Land on Bruce Street to 
Mennonite Senior Citizens' Society 

(At this point the Deput;/ Mayor assumed the Chair to relieve 
His Worship to attend to other business.) 


COMMUNICATIONS OR PETITIONS 

1. Commencement of new Federal Building: 
Block 56 


A communication was noted from the Federal Minister of Public 
Works in reply to a letter from the City of March 9th, expressing 
concern respecting possible delay in construction of a major office 
building on Block 56. The Minister states it is expected work 
will commence after several minor planning delays have been 
resolved. However, since the No. 1 Firehall will not be vacated 
before the summer of 1973, it is not likely full development can 
be undertaken in the meantime. 

MOVED by Aid. Bird, 

THAT this communication be received for information. 

- CARRIED 

2 . CBC Development: Block 57 

MOVED by Aid. Broome, 

THAT His Worship the Mayor be requested to communicate with 
the Director of the Canadian Broadcasting Corporation and request 
information respecting progress of development of the new CBC 
headquarters on Block 57. 


- CARRIED 
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COMMUNICATIONS OR PETITIONS (cont'd) 

3. Staffing, etc. 

Department of Welfare and Rehabilitation 

The Council noted a brief by an Ad Hoc Action Committee on 
Public Welfare and the request to appear before Council in 
connection with staffing, etc. in respect of the Department of 
Welfare and Rehabilitation. 

MOVED by Aid. Phillips, 

THAT this group be heard at the next convenient meeting of 
Council . 

(amend ed) 

MOVED by Aid. Bird, in amendment, 

THAT the following words be substituted for the words 'at 
the next convenient meeting of Council ' — 

'when the Board of Administration report on 
staffing is before Council'. 

- CARRIED 

The motion as amended and reading as follows, was put and 
CARRIED: 

"THAT this group be heard when the Board of Administration 
report on staffing is before Council". 


4. Downtown Vancouver Transportation 
Concepts Report 

The Council received from the Greater Vancouver Regional 
District, by letter dated April 21, 1972, a report on Downtown 
Vancouver Transportation Concepts. 

MOVED by Aid. Wilson, 

THAT this report be referred to the Board of Administration 
for report to Council, while sitting as a Transportation Committee. 

- CARRIED 

5. Vacant House: 

1386 Burrard Street 

A communication was noted from His Worship the Mayor 
drawing attention to the dilapidated condition of a vacant 
house at 1386 Burrard Street. His Worship proposed that the 
Corporation Counsel draft an appropriate resolution, under 
Section 324A of the Charter, for consideration at the next 
Council meeting, to require the owner to remove or demolish 
this building. The owner is to be given an opportunity of being 
heard by Council if he so wishes after service of notice from 
Council . 

MOVED by Aid. Bird, 

THAT the Corporation Counsel be instructed accordingly. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS 

A, Board of Administration 

GENERAL REPORT, April 21, 1972 

WORKS AND UTILITY MATTERS 

Downtown Bus Service: 

Downtown Business Association (Clause 3) 

After consideration of this clause respecting a communication 
from the Downtown Business Association re downtown bus service, 
it was, 

MOVED by Aid. Wilson, 

THAT the whole matter be referred to the Standing Committee 
on Transportation. 

- CARRIED 

Disposal of Un-Usable Items by 
Salvation Army and St. Vincent de Paul 
(Clause 4) 


Consideration was given to the requests of the Salvation 
Army and St. Vincent de Paul Salvage Bureau requesting free 
disposal be granted to these organizations of un-usable items 
which they collect while receiving donations from the general 
public. After further study of this clause, it was, 

MOVED by Aid. Broome, 

THAT the requests of these organization for free disposal 
of their un-usable items, as referred to in their communication 
dated March 15, 1972, be approved, provided these groups do not 
assume garbage and disposal activities on a commercial basis. 

- LOST 

(not having received 
the required majority) 

Balance of Works and Utility Matters 

MOVED by Aid. Bird, 

THAT Clauses 1, 2 and 5 of the report of the Board of Admin- 
istration (Works and Utility matters), dated April 21, 1972, be 
adopted . 

- CARRIED 

BUILDING AND PLANNING MATTERS 

Jericho Beach Property 

MOVED by Aid. Bird, 

THAT the report of the Board of Administration (Building 
and Planning matters), dated April 21, 1972, be adopted. 

- CARRIED 

(Alderman Phillips made a progress report to Council respecting 
a 38-acre parcel of Jericho, advising a meeting will take place 
in the near future between a committee of certain citizens, a 
Park Board representative and Alderman Phillips, with the 
Minister of National Defence, the Hon. Edgar J. Benson. It is 

proposed to request the Government lease this acreage to the 

City) . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

FIRE AND TRAFFIC MATTERS 

Policy re Parade Applications 

MOVED by Aid. Broome, 

THAT the report of the Board of Administration (Fire and 
Traffic matters), dated April 21, 1972, be adopted, 

- CARRIED 

MOVED by Aid. Rankin, in amendment, 

THAT the following words be added to the motion of 
Alderman Broome: 

'after change in recommendation 2, from 
two weeks to one week in respect of making 
applications ' . 

- LOST 

(The motion of Alderman Broome was put and carried) , 
FINANCE MATTERS 

North Eraser Harbour Commissioners: 
1971 Audited Statements (Clause 1) 

MOVED by Aid. Bird, 

THAT this clause be received for information and the Council 
re-affirm its former resolution as follows: 

"THAT the North Eraser Harbour Commissioners be advised 
the Vancouver City Council expects any surpluses on 
hand at the time that body is replaced by some other 
authority, to be distributed to the three municipal- 
ities as provided for in the North Eraser Harbour 
Commissioners' Act". 

- CARRIED 

Effect of the 10% Assessment Increase Restriction 
on the Assessment Roll for School Purposes - 1972 
(Clause 2) 


MOVED by Aid. Phillips, 

THAT the table of percentages contained in the report of 
the Director of Finance and Assessment Commissioner, as sub- 
mitted by the Board of Administration in this clause, under 
the headings 'increase or decrease', particularly as shown in 
Table 5, be restated in terms of dollars; 

FURTHER THAT the Council reiterate its former position on 
this matter to the appropriate Provincial authorities who were 
previously advised, and to the Provincial Assessment Commissioner, 
and furnish a copy of this latest information as supplied by 
the Board of Administration, after being changed as instructed; 


AND FURTHER THAT this action of Council, and amended report, 
be furnished to the Vancouver Members of the Legislative Assembly 
and the U.B.C.M, requesting the latter organization furnish a 
copy of the material to its member municipalities. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

FINANCE MATTERS (cont'd) 

Delta Symphony Society: 
Grant (Clause 3) 


After considering the request from the Delta Symphony 
Society referred to in this clause, action was not taken to 
approve, 

Canadian Seed Trade Association: 
Civic Luncheon (Clause 5) 


The Council considered the request from the Canadian 
Seed Trade Association that the City sponsor a banquet in 
regard to the Annual Convention of the Association to be 
held in Vancouver June 4-6, 1972, 

After due consideration the Council did not take action 
to approve the request. 

Community Music School : ) 
Appeal re Grant Request ) 
(Clause 6) ) 


B,C, Inter-Project Housing ) 
Council: Grant (Clause 7) ) 

It was agreed to defer consideration of Clauses 6 and 7 
of the report of the Board of Administration (Finance matters) , 
dated April 21, 1972, pending the hearing of delegations as 
requested , 

New Position in the Civic Development 
Division: Department of Planning and 
Civic Development (Clause 4) 


MOVED by Aid, Bird, 

THAT Clause 4 of the report of the Board of Administration 
(Finance matters), dated April 21, 1972, be adopted, 

- CARRIED 

B. Property Matters 
April 21, 1972 

MOVED by Aid, Calder, 

THAT the report of the Board of Administration (Property 
matters), dated April 21, 1972, be adopted, 

- CARRIED 


At this point His Worship the Mayor assumed the Chair, 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

C. Housing for People of Low Income 

The Board of Administration, under date of April 21, 1972, 
submitted the following report: 

'The Director of Planning and Civic Development and the Director of Finance have reportec 
as follows: 

"The attached letter dated March 15, 1972 from Mayor M. S. Evers, Chairman of 
the Housing Coiimittee of the Greater Vancouver Regional District to the City 
Clerk, has been referred for report. The letter deals with various matters 
contained in the report of the Board of Administration of February 10, 1972 
which was referred by Council on February 22, 1972 to the Standing Committee 
on Planning and Development for further consideration, together with repre- 
sentatives of the Regional District and City officials. The comments which 
follow are submitted for the assistance of the Standing Committee. They 
relate to the numbered sections and recommendations of the above-mentioned 
report. 

1 

SECTION II - PUBLIC HOUSING AS A FUNCTION OF THE GREATER VANCOUVER 

REGIONAL DISTRICT 
SECTION III - COMMENTS OF THE DIRECTOR OF FINANCE 


The letter from Mayor Evers includes the following sentence with reference to 
municipal tax exemption on senior citizen projects: 

'There will, however, be no reimbursement, either to the City of 
Vancouver or other Municipalities, for municipal tax exemption 
on Senior Citizen projects which under the provisions of the 
Municipal Act are tax exempt.' 

The Board of Administration's report, in Section II. 1 and Section III, noted 
that in addition to presently sharing in the operating losses on public housing, 
the City was, through tax exemption to private senior citizens' housing projects, 
foregoing municipal taxes estimated at approximately $330,000. It suggested 
that this burden, together with further amounts which the City might forego 
through tax exemption, should be equitably distributed through all taxpayers 
in the Regional District. 

The City should continue to put this point forward in any discussions of the 
equitable inter-municipal sharing of the costs of meeting the housing needs 
of senior citizens, as it is a distinct cost to the taxpayers of Vancouver. 


SECTION IV - RECOMMENDATIONS 

Recommendation 1 - Housing called for by Resolutions of Council 

Subsection (3) of this recommendation, recommended that the Director of Planning 
and Civic Development retain responsibility for advancing other proposed public 
housing projects within the City to the stage appropriate for their transfer to 
the Greater Vancouver Regional District. In this regard, the letter from 
Mayor Evers calls for the Regional District's Director of Housing to be involved 
hencefortli. 

Council on March 21 , 1972 approved recoii»iiendations contained in Clause 1 of the 
report of the Board of Administration (Building and Planning Matters of 
March 17, 1972) including: 

'(b) THAT the City request the Greater Vancouver Regional 
District to assume the rights, obligations and liabi- 
lities of the two approved projects.' 


cent 'd . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


Housing for People of Low Income (cont'd) 

The two approved projects are: 

FP 18 (Champlain Heights), now under construction 

FP 19 (Oppenheimer Lodge), plans approved; at tender stage. 

If official response to this request from the Greater Vancouver Regional District 
has not been received by the date of the meeting with representatives of the 
Regional District, it is suggested that the Standing Committee seek information 
at the meeting. 


Recommendation 2 - Disposal of Small, Dispersed Sites 

Under this reconinendation, the report noted that an examination of scattered 
City-owned lands was proceeding and that information on sites revealed by 
this examination as being suitable for public housing, should be passed to 
the Greater Vancouver Regional District. Although the City may continue to 
create sites by acquisition of privately-owned lands adjacent to City-owned 
lands, for sale for various kinds of housing, it was emphasized in Sub- 
section (a) that such acquisition of privately-owned lands for public housing 
which might involve expropriation and relocation of residents, should only 
be undertaken after the Regional District had agreed to accept the resulting 
public housing. 

The Committee may wish to discuss further with the Chairman of the Regional 
District's Housing Committee and the Director of Housing, the procedure the 
Regional District contemplates using to assemble land by the purchase of 
privately-owned sites. At this time, it is not known for certain whether the 
District is considering acquiring sites or housing through its own resources, 
through agents or by some other method. 


Recommendation 4 - Purchase or Leasing of Units in Private Developments 

The report noted that leasing of units in private developments does not increase 
the total housing stock. This method may be considered as a relatively small 
component of a total housing program. It is assumed that the Regional District 
will be discussing with the Province the feasibility of this arrangement having 
regard to the Federal requirement that its share of the subsidy not exceed 50% 
and it is suggested therefore that the City not take separate action on this 
matter. 


SECTION V - FOR CONSIDERATION 

This section of the report noted that to achieve land costs acceptable to the 
Senior Governments it might be necessary for land and housing to be sold at less 
than their cost of purchase and assembly using the $1,000,000 revolving low-cost 
housing fund to absorb the loss. The report did not suggest that this was either 
reasonable or desirable. However, judging from Mayor Evers letter, the Regional 
District's Housing Committee appears to have taken this as a positive suggestion 
and the Committee's support can be ascribed to the fact that this would save the 
other municipalities money. 

Any subsidy of any kind, related to public housing, should be shared on a 
Regional ba sis. 

Of even deeper significance is that the Senior Governments' (particularly the 
Provinces') refusal to pay the actual costs of purchase and assembly in a high 
cost area (i.e. Vancouver) is merely their means of trying to pass an even 
greater share of the public sector loss on housing for people of low income 
on to the municipalities. 


cont 'd 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont' d) 
Housing for People of Low Income (cont'd ) 

If costs are too high in Vancouver, then Vancouver taxpayers should not be re- 
quired to subsidize that cost in order to provide public housing, and in point 
of fact neither should the taxpayers of the Region as a whole. The public 
housing should be built in the lower cost areas where no additional local 
subsidy would be required. 

The expressed purpose of the City's $1,000,000 revolving fund is for financing 
purposes for site assembly (and construction if needed). While Council can cer- 
tainly vary this purpose they should do so cautiously, in order to avoid the 
situation of Vancouver taxpayers absorbing a double subsidy. 

Council has already rejected the concept of the double subsidy when they agreed 
to sell Site 17 in Champlain Heights for private development, after the Provincia 
Government insisted on sale of the land at below market value for public housing. 

The Standing Committee on Planning and Development may wish to re-confirm their 
position on this so that the City's position is clear to the Regional District's 
Housing Committee." 


Your Board SUBMITS the report of the Director of Planning and Civic Development and 
Director of Finance and recommends that it be referred for the consideration of the 
Standing Committee on Planning and Development. ' 

(Attachment on file in City Clerk's Office) 

MOVED by Aid. Phillips, 

THAT the foregoing report be referred to the Standing 

Committee on Planning and Development for consideration. 

* 

- CARRIED 

MOVED by Aid. Broome, 

THAT His Worship the Mayor be requested to forward an appro- 
priate letter to the Chairman of the Greater Vancouver Regional 
District enclosing a copy of this report and pointing out: 

(a) the City's understanding with regard to representation 
from the City Planning Department on the Regional 
District's Housing Committee, 

(b) the understanding between the City and the District 
that with the District assuming responsibility for 
housing, the District would absorb the loss in tax 
revenue. 

- CARRIED 

D. Safeway Store: 

William and Nanaimo Streets 

The Board of Administration, under date of April 17, 1972, 
submitted the following report: 

• The Director of Planning and Civic Development reports as follows: 

"This report deals with questions asked in Council in November 1971, 
regarding this Canada Safeway retail store being operated as a 'Disco 
Store operation' AND a Development Permit Application filed by Canada 
Safev/oy Ltd. to enlarge the existing off-street parking facilities for 
the same development. 


cont 'd 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
Safeway Store: 

William and Nanaimo Streets (cont'd ) 
Location : 

The existing Safeway store is located at 1260 Nanaimo Street on the 
east side of Nanaimo Street between William and Charles Street. The 
site is zoned as a C-2 Commercial District. 

An ancillary off-street parking area is developed on the adjacent 
westerly site within the area south of William Street; west of Kamloops 
Street; north of the east-west lane north of Charles Street. The 
off-street parking area is zoned as an RS-1 One Family Dwelling District. 

The balance of the block, being an area comprising 6 lots is located 
north of Charles Street; east of Kamloops Street and south of the east- 
west lane south of the off-street parking area. This area is also zoned 
as an RS-1 One Family Dwelling District. This is the proposed new 
off-street parking area referred to later in this report. 


History : 

A Development Permit was issued in 1960 for the retail store for Canada 
Safeway Ltd., as now existing within the C-2 Coimiercial District. Con- 
currently a separate Development Permit was issued to permit an ancillary 
public parking area in the RS-1 One Family Dwelling District area south 
of William Street. 

With approval of the Board of Variance the originally required 24' 
landscaped setback area to the off-street parking area from the south 
side of William Street was reduced to 11'. 

Following complaints from surrounding property owners, regarding the 
parking area etc. City Council in March 1971, resolved: 

'That the City communicate with Canada Safeway Ltd., with a 
view to allowing additional parking space and a reduction of 
the 24' setback on Kamloops Street to 11'. Further that it 
be suggested to the Company that an application be made by 
them to Board of Variance in accordance therewith and the 
Company be asked to carry out the same landscaping on Kamloops 
Street as is the case on William Street in respect to the set- 
back areas . ' 


On an appeal by Canada Safeway Ltd. the Board of Variance in July 1971, 
approved the landscaping fromt yard on Kamloops Street being reduced from 
24' to ir. Canada Safeway did not however, act at that time on the approval 
as granted and the validity of that appeal has expired. 


Enquiry re Safeway Store - City Council November 23, 1971 : 

The following is an extract from the minutes of the City Council meeting of 
November 23, 1971, together with the requested reports. 

'Alderman Rankin referred to the situation existing as a result of 
the operation of a Safeway Store now turned into a disco operation 
at Williams and Nanaimo Streets. The Alderman requested, and His 
Worship the Mayor so instructed, that a report be received on the 
following: ' 

'(a) Is a Disco Store operation classed as a neighbourhood store 
operation under relevant By-laws?' 


cont 'd . . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
Safeway Store: 

William and Nanaimo Streets (cont'd) 
REPORT 


The Safeway retail store site is zoned as a C-2 Commercial District. 
The C-2 District Schedule provides as an 'outright use' for 'retail 
stores, business or undertaking catering for the day-to-day needs 
of residents of several neighbourhoods and comprising a large 
district of the City. ' 

There is not considered to be any difference as to retailing between 
the operation of this Safeway store as a conventional retail store 
or as a 'Disco' type retail store. 

Several Canada Safeway 'Disco' type stores exist in the Commercial 
Zoning in the suburban areas of the City of Vancouver. The Safeway 
'Disco' store development is not considered to be a 'wholesale' 
business. 

For comparison Council will be aware that the type of retail store 
permitted by the ining and Development By-law in a C-1 Commercial 
District is limited to a 'retail store, catering for the day-to-day 
needs of residents of the local neighbourhood. ' 


'(b) What is the situation re the Company proposal to demolish 
five neighbourhood houses to provide additional parking?' 

REPOR T 

A request to demolish existing houses and provide additional parking 
forms part of this present report to City Council. 


'(c) What is the parking situation on the adjacent streets, and 
what has been planned to improve street parking?' 

REPORT 

While there is on-street parking in the immediate surrounding vicinity 
by persons using the retail store; 'resident parking only' signs have 
now been installed on certain residential street:;. These parkinq 
restrictions together with the proposed enlarged off-street parking area 
which provides an increase of 73 cars for a total number of 168 
off-street parking spaces should considerably reduce the on-street 
parking by store users in the immediate vicinity. 


'(d) What are the plans in regard to moving the store back from 
Nanaimo Street to Kamloops Street?' 

REPORT 

This department is not aware of any proposals to relocate the 

store buildinq which would necessitate rezoning procedures reonrdinq 

rezoning of the existing RS-1 One Family Dwelling District portion 
of the site and any approval would be subject to consideration by 
Council at a Public Hearing. 


Enlargement of Off-street Parkinq area ; 

Canada Safeway in January 1972, filed Development Permit Application No. 
58087 to use the remainder of the property in the Block i.e. 6 lots north 
of Charles Street to enlarge the off-street parking area ancillary to the 
existing retail store. 

cont 'd . . , 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
Safeway Store: 

William and Nanaimo Streets (cont'd ) 

Canada Safeway Ltd. would also seek to close and acquire the existing 
East-West City lane within the block so that the existing and proposed 
off-street parking area would be consolidated into one parcel. The existing 
north/south City lane separating the store from the parking lots would 
remain. 

The Technical Planning Board when considering this Development Permit 
Application notified 29 neighbouring property owners. Received in reply 
was one letter of support; one letter of objection; as well as a petition 
containing 13 signatures objecting to the proposed development. 

The Technical Planning Board are of the opinion that the Development Permit 
Application should be APPROVED as with the additional parking being 
provided on site, complaints regarding on-street parking problems caused 
by store users should reduce, the proposed enlarged off-street parking 
area with no vehicular crossings to Kamloops Street is considered to be 
an improvement within the area. 

The Technical Planning Board would propose that any approval of the 
Development Permit Application would be subject to certain conditions; 
which would include requirements that prior to the issuance of the 
Development Permit: 

(a) That the appl icants first can and do get the approval at the Board 

of Variance for the relaxation of the required 24' landscaped setback 
to the off-street parking area to 11'. 

(b) Revised drawings be first submitted to the satisfaction of the 
Director of Planning clearly indicating details of the off-street 
parking area including surfacing, curbing, landscaping and 
screening. - 

(c) Satisfactory arrangements first being made on report from theCity 
Engineer for the closing and acquisition of the East-West City 
lane, with consolidation of the off-street parking areas into one 
site. 

The Technical Planning Board however, requested that the Development Permit 
Application be first referred to City Council prior to the Technical Planning 
Board making a final decision." 

RECOMMENDATION : 

Your Board recommends that the Development Permit Application be approved in accordance 
with the recommendation of the Technical Planning Ebard. * 

MOVED by Aid. Rankin, 

THAT the Board of Administration arrange for the Zoning 
Planner to appear before Council in further explanation of this 
report, with particular reference to the size of the parking 
area ; 

FURTHER THAT the Council be advised at that time with 
respect to all of the 'Disco' stores now operating in the City 
and parking considerations in connection therewith; 

AND FURTHER THAT a copy of this report be furnished to the 
Vancouver City Planning Commission for a report to Council. 


- CARRIED 


5// 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

E. Uniform Building Code - 

1970 National Building Code 

The Board of Administration, under date of April 21, 1972, 
submitted the following report: 

* Early in March 1972 a communication was received from the Minister of Municipa 
Affairs on the adoption of the 1970 National Building Code. The material sent 
by the Minister included: 

(a) a paper on the subject of standardization 

(b) a draft of Regulations pursuant to Section 719A of the 
Municipal Act 

(c) a draft of a proposed uniform municipal building by-law 

(d) a draft of a proposed code for plumbing services. 

The Regulations apparently will be mandatory in all jurisdictions throughout 
the I'^ovi.nce except in Vancouver. The draft Building By-law deals with ad- 
ministrative and enforcement matters, and to it may be added provisions which 
are of a purely local nature. Copies of the material received from the 
Minister are attached as Appendix 'A* and the Minister has asked for comments 
on his communication. 

The City Building Inspector reports as follows: 

"Council on January 27th, 1970, decided that the City Building 
Inspector should study the 1970 edition of the National Building 
Code with a view to its adoption as the Vancouver Building By-law. 
Attached as Appendix 'B' is a history of events related to this 
study. 

The Regulations and draft By-law sent by the Minister of Municipal 
Affairs are closely parallel to the draft Building By-law circu- 
lated in AuguKt 1971 by the Board of the Greater Vancouver Regional 
District to all raember raunicipalities of the Region, with one major 
exception. The Regional District draft By-law included a number of 
deletions and alterations to Part 9 of the National Building Code. 
These proposals relate to quality control matters such as wall and 
ceiling finir.hes in d^vcllings, offices, stores and industrial build- 
inos , floor finish in dwellings, specifications for doors and win- 
dows, etc. It is not considered appropriate to attempt to control 
these features of a building by By-law. An extract from the Region- 
al District's draft By-law dealing with these proposed alterations 
and deletions to Part 9 is shown as Appendix 'C', 

The Regional District Board In July 1971 received a report dated 
July 14th, 1971 from its Technical Sub-Coniraittee on a Uniform 
Building By-law and instructed this Committer to prepare a draft 
By-law incorporating the proposals made in the report. The report, 
which is attached as Appendix 'D', gave reasons for proposed changes 
to Part 9 of the National Building Code as outlined in the preceding 
paragraph. At the same time, the Regional Board decided to get 
authority from the member municipalities to apply for Supplementary 
Letters Patent authorizing the Di::jtrict to adopt a Uniform Building 
By-law* The draft By-law preixired by the Technical Sub-Coramittee 
was circulated to the uember municipalities and was reported on to 
Council on November 16th, 1971, On March 29th, 1972 the Regional 
District Board adopted a recommendation frora the Technical Sub- 
Committee that the report of the same committee dated July l<lth, 
1971 (Appendix »D') be sent to the Minister of Municipal Affairs 
as a comment on the Provincial Draft Building By-law, I am ad- 
vised by Mr, Carlisle, Director of Finance & Administration for the 
Regional District, that this action has been taken. 


cont 'd . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

The Provincial draft Regulations and Building By-law is proposed as 
a document pursuant to the Municipal Act and hence the City is not 
bound to adopt it. It is felt highly desirable however that the 
City*s projxjsed new By-law follow as closely as possible the 
Provincial draft. It is believed that a draft Building By-law for 
Vancouver can be ready for presentation to Council by the end of 
May, 

I recommend 

(1) That the City advise the Minister of Municiptal Affairs 
that it supports the comments made by the Greater 
Vancouver Regional District on the Provincial draft 
Regulations and Building By-law, 

(2) That the Corporation Counsel and City Building Inspector 
prepare a dreuft Building By-law following as closely as 
possible the approved draft by the Regional District and 
as submitted by them to the Province. 

(3) That the General Purposes Committee consider this draft 
Building By-law when it is presented along with any 
comments from the Minister aund/or the Regional District, 

(4) That Council consider increased staff requir«nents re- 
sulting from adoption of the National Building Code, 
This matter is referred to briefly on the last two p>ages 
of Appendix 'D'," 


Your Board RECOI'MENDS that the recommendations of the City Building Inspector 
be adopted, ' 

(Attachments on file in City Clerk's Office) 

MOVED by Aid. Wilson, 

THAT the foregoing recommendation of the Board of Adminis- 
tration be adopted and a copy of this report furnished to the 
Vancouver City Planning Commission. 

CARRIED 

MOTIONS 

1. National Board of Directors Meeting: 
Canadian Federation of Mayors and 
Municipal i ties 


MOVED by Aid. Bird, 

THAT Alderman Wilson be authorized to attend the forth- 
coming National Board of Directors meeting of the Canadian 
Federation of Mayors and Municipalities to be held in Ottawa 
on April 27, 1972. 

- CARRIED 


The Council recessed at 12:00 noon to reconvene at 


2:00 p.m. 
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The Council, still in Committee of the Whole, reconvened 
in the Council Chamber at approximately 2:00 p.m.. His Worship 
the Mayor in the Chair and the following members present: 

PRESENT ; His Worship the Mayor 

Aldermen Bird, Broome, Calder, Linnell , Phillips 
Rankin, Sweeney and Wilson 

ABSENT ; Alderman Adams 

Alderman Hardwick (Leave of Absence) 


DELEGATIONS AND UNFINISHED BUSINESS 

Journey Home Study - 

Safety of Hospital Employees 

Council considered the Board of Administration report of 
April 7, 1972, setting out a report of the City Engineer in 
respect of a 'Journey Home Study' and safety of hospital 
employees, travelling to and from work during hours of darkness. 

In this regard, a representative of the Registered Nurses' 
Association appeared, stressing their particular concerns. 


MOVED by Alderman Bird, 

THAT Clause 1 of the Board of Administration report (Fire 
and Traffic Matters), of April 7, 1972, be adopted. 

HOWEVER, the matter be referred to the Board of 
Police Commissioners for discussion with the Chief Constable, 
with particular reference to police supervision during nurses' 
shift changes. 

- CARRIED. 

Sale of Land on Bruce Street 

to Mennonite Senior Citizens' Society 

The delegation not appearing, future arrangements will be 

made . 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

F. Report of Standing Committee 
on Health and Welfare - 
April 20, 1972 

MOVED by Alderman Linnell, 

THAT Clauses 1 and 2 of the report of the Standing Committee 
on Health and Welfare, dated April 20, 1972, be adopted; and 
Clause 3 be received for information. 


- CARRIED. 
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G. Report of Special Committee 

re Illegal Suites - Hardship Cases 
March 22, 1972 


The Special Committee re Illegal Suites - Hardship Cases, 
submitted the following report, under date of March 22, 1972: 


"The Comittee of Officials has considered the following requests 
under the policy established by Council concerning Illegal Suites - 
Hardship Cases, and reports as follows: 

(a) The following applications recommended for approval by the 
sub-committee , be approved: 
Mrs. Peggy Nijjar (tenant), 1335 East 64th Avenue 
Mr. James Logan Fowlie (tenant), 4 West 28th Avenue 
Marta Paavel (tenant), 2613 MacKenzie Street 
Mrs. Ruth Wolstenholme (tenant), 2613 MacKenzie Street 
Mr. Joseph Freelander (tenant), 2150 Bast Pttnder Street 
Mr. Andrew John Munro (tenant), 2150 Bast Pttnder Street 
Mr. John Brotherton (tenant), 2150 Bast Pender Street 
Mr. Amrik Singh Gill (owner), 2846 East 14th Avenue 
Miss Charlene Lennax (tenant), 2717 Franklin Street 
Mrs. McDowell (tenant), 3630 Dundas Street 
Mr. Guillerrao Wong (tenant), 2504 Bast 1st Avenue 
Miss Mabel Cameron (tenant), #212 - 1999 Nelson Street 
Mrs. B.M. Kilj>atrick (tenant), #411 - 1999 Nelson Street 
Mr. George Aller (tenant), 999 West 13th Avenue 


(b) the following applications be approved for six months from 
the date of this Resolution: 

Mr. Robert H. White (tenant), 303 Bast 56th Avenue 

Miss Shirley Patricia Balke (tenant), 4295 Sophia Street 

Mr. Harjit Hans (owner), 502 Bast 16th Avenue 

Mr. Frank Stewart (tenant), 2150 Bast Pender Street 


(c) the following applications be not approved: 

Mr. Robert Finnigan (tenant), 62 Bast 55th Avenue 

Mr. Hugo ^mann (ornier). Suite IB - 1916 Stephens Street 

Janice Edith Klassen (tenant), 5751 Barles Road 


(d) in respect to the above-mentioned, the City Building Inspector 
be instructed to withhold enforcement action and to carry out 
the policy as adopted by Council on December 17, 1963, and as 
amended by Council on November 10, 1964*" 


MOVED by Alderman Bird, 

THAT the foregoing report of the Special Committee re 
Illegal Suites - Hardship cases, dated March 22, 1972, and 
containing Clauses (a) to (d) , be approved. 


- CARRIED. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 


H. British Columbia Centre - 
Blocks 51 and 61 


The Board of Administration submitted a r^ort of the 
Director of Planning and Civic Development, dated April 21, 
1972, with regard to the British Columbia Centre development on 
Blocks 51 and 61 . 

Earlier this day, the Minister of Public Works, the 
Honourable W. N. Chant, the Deputy Minister, and representatives 
of the architects, appeared and explained various aspects of 
the proposal to Council . 

Council noted the views of the Vancouver City Planning 
Commission, as registered in a communication dated April 21, 
1972 . 

MOVED by Alderman Rankin, 

THAT the Vancouver City Council request the Premier of 
British Columbia to ensure that the British Columbia Centre 
development proposals be submitted to the City for approval, 
in accordance with normal City procedures, as is the case with 
the Federal government in respect of its building developments in 
the City. 

(Tabled) 

MOVED by Alderman Linnell, 

THAT the foregoing motion of Alderman Rankin be tabled. 

- CARRIED. 

MOVED by Alderman Broome, 

THAT the Director of Planning and Civic Development be 
requested to coordinate the reactions of the different technical 
agencies, and report to Council as to the improvements 
which these different professional agencies feel should be made 
in the government project, and the reaction of the government 
architects to such proposals. 

- CARRIED. 

I. (i) 1972 Charter Amendments 
and Other Legislation 

The Board of Administration, under date of April 21, 1972, 
submitted the following report of the Corporation Counsel: 


' The Corporation Counsel reports as follows: 

"This year's application for Charter Amendments was con- 
siderably heavier than usual as it consisted not only 
of this vear»s requests but also included last year's 
which fell from last year's order paper. 

All our requests were granted, although there were some 
amendments. These were as follows: 


(continued) 
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1972 Charter Amendments 

and Other Legislation (cont'd) 

(1) The request to allow tenants and resident-electors 
to vote on money by-laws or on any questions neces- 
sitating the borrowing of money was amended to pro- 
vide that this will occur only by a resolution of 
Council passed by a two-thirds majority, i.e. B votes. 
Such authority, when conferred, would remain in effect 
for all purposes until rescinded by a two-thirds majority, 
i.e., S votes. 

(2) The request to make both the owner and the occupier 
liable for noise emanating from property was amended. 
"Owner" was deleted. The only persons we can take 
action against are the person making the noise and/or 
the occupier. 


(3) Our request to make the owner of lodging houses respon- 
sible for Lodging House By-law infractions was amended 
so that it is in effect only th^ caretaker, not the 
owner, who is responsible. 


Some of the more important requests in the Bill which were 
approved were: 

1. Deposit for mayoralty candidates ($300.00). 


2. Hospital voting provisions. 


3. Broadening the base for temporary investments. 


4. Park Board indemnity ($1,000. 00 per annum). 


5. Power to expropriate personal property in conjunction 
with real property. 


6. Increasing the limit for fines for by-law infractions 
from $100 to $500. 

"Other legislation affecting the City was as follows: 


1. Statute Law Amendment Act 

(a) The City's obligation to maintain its poor and desti- 
tute has been clearly limited to amounts set by the 
Provincial Government under the appropriate Statutes. 
Council may exceed these limits, but to do so will 
require a two-thirds vote of all members {B votes). 

(b) A limitation on increases in Mayoralty and Aldermanic 
indemnities was imposed, being an amount not in excess 
of a rate prescribed under the Revenue Act, unless a 2/3 
approval of the owner-electors is obtained. 

(c) An enlargement of the powers of the License Inspector 
to suspend licenses, namely: to cover the problem of 
the sale of products harmful to children under 16 such 
as led to the glue-sniffing problem. 


(continued) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 

1972 Charter Amendments 

and other Legislation (cont'd) 


2, Municipalities Enabling and Validating Act 

(a) Provision was made to enable the Minister of Municipal 
Affairs to declare that City property, which is normally 
tax exempt, is subject to taxation when it is leased for 
housing purposes, thereby enabling lessees to apply for 
the Home Owner Grants. 

(b) A further provision was made to allow time as a Member 
of Parliament to count as time served on Council. 

(c) The City and Burnaby are now empowered to enter into 
agreements for the purpose of establishing, constructing 
and maintaining hi/^hways within or partially within 
either Municipality. 

(d) Appropriate amendments have been made to authorize the 
extension of the West End Community Centre so as to be 
made up of a two-block site rather than a one-block site. 
The area now covers Barclay, Cardero, Haro and Denman 
Streets . 


There was no legislation with respect to reinstating the 
City's position vis-a-vis hotel licensing, and the situa- 
tion remains that no fee may be charged for a license for 
a hotel which has rooms that rent for more than $/I»..00 per 
nipht." 


YOUR BOARD submits the foregoing report of the Corporation Counsel 
for the information of Council, ' 


MOVED by Alderman Bird, 

THAT the foregoing Board of Administration report be 
received for information. 

- CARRIED. 

(ii) Money By-laws: Tenant 
and Resident Electors 

MOVED by Alderman Bird, 

THAT the Corporation Counsel be instructed to prepare the 
necessary resolution to permit the tenant electors and resident 
electors to vote on all money matters, excluding Local Improve- 
ments . 


— CARRIED BY THE 
REQUIRED MAJORITY. 
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COVLMITTEE OF THE WHOLE 

MOVED by Alderman Bird, 

THAT the Coitimittee of the Whole rise and report. 

- CARRIED. 

MOVED by Alderman Bird, 
SECONDED by Alderman Wilson, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED. 

BY-LAWS 

1. BY-LAW TO AMEND BY-LAW NO. 2849, 

BEING THE STREET AND TRAFFIC BY-LAW 
(Parade Permits) 

MOVED by Alderman Linnell, 
SECONDED by Alderman Broome, 

THAT leave be given to introduce a By-law to amend By-law 
No. 2849, being the Street and Traffic By-law, and the By-law 
be read a first time. 

- CARRIED. 

MOVED by Alderman Linnell, 
SECONDED by Alderman Broome, 

THAT the By-law be read a second time . 

- CARRIED. 

MOVED by Alderman Linnell, 
SECONDED by Alderman Broome, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in 
the Chair. 

- CARRIED. 

MOVED by Alderman Liiuiell, 
SECONDED by Alderman Broome , 

THAT the Committee of the Whole rise and report. 

- CARRIED. 

The Committee then rose and reported the By-law complete. 

MOVED by Alderman Linnell, 
SECONDED by Alderman Broome, 

THAT the report of the Committee of the Whole be adopted. 

- CTU^RIED. 

MOVED by Alderman Linnell, 
SECONDED by Alderman Broome, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED. 


(The By-law received three readings . ) 
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BY-LAWS (continued) 

2 . By-law to levy a rate on property 

to raise monies required to be paid 
to the Greater Vancouver Regional 
Hospital District 

MOVED by Alderman Phillips, 
SECONDED by Alderman Sweeney, 

THAT leave be given to introduce a By-law to levy a rate 
i on property to raise monies required to be paid to the Greater 
Vancouver Regional Hospital District, and the By-law be read 
a first time. 

. - CARRIED. 

MOVED by Alderman Phillips, 
SECONDED by Alderman Sweeney, 

THAT the By-law be read a second time . 

- CARRIED. 

I 

1 MOVED by Alderman Phillips, 
I SECONDED by Alderman Sweeney, 

THAT Council do resolve itself into Committee of the Whole, 

to consider and report on the By-law, His Worship the Mayor in 

the Chair . 

- CARRIED. 

MOVED by Alderman Phillips, 
SECONDED by Alderman Sweeney, 

THAT the Committee of the Whole rise and report. 

- CARRIED. 

The Committee then rose and reported the By-law complete. 

MOVED by Alderman Phillips, 
SECONDED by Alderman Sweeney, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED. 

MOVED by Alderman Phillips, 
SECONDED by Alderman Sweeney, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED. 


(The By-law received three readings.) 
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MOTIONS (continued) 

2 . Closing and Stopping up: 
(portion of Elliott Street, north 
of 46th Avenue) 

MOVED by Alderman Rankin, 
SECONDED by Alderman Bird, 
THAT WHEREAS: 

1. The City of Vancouver is the owner of all the streets 

and lanes lying within the limits of the City of Vzmcouver; 

2. Portion of road (Elliott Street) dedicated by the deposit 
of plan 2484 is surplus to the City's highway requirements; 

3. The owner of abutting Lot 38, Block 1, NEJjj District Lot 
336, Group 1, New Westminster District, Plan 2484 has 
made application to acquire the surplus portion of highway 

THEREFORE be it resolved that all that portion of road 
dedicated by the deposit of Plan 2484 included in plan prepared 
by A. Burhoe, B.C.L.S. attested to on the 2nd day of March, 
1970, and marginally numbered LD 1184, a print of which is here- 
unto annexed; be closed, stopped up and conveyed to the owner 
of abutting Lot 38, Block 1, North East Quarter of District Lot 
336, Group 1, New Westminster District, Plan 2484; and 

BE IT FURTHER RESOLVED that the said closed road be consolidated 
with abutting said Lot 38. 

- CARRIED. 

3. Allocation of Lands for 
Highway Purposes: 
(1238 West 8th Avenue) 

MOVED by Alderman Rankin, 
SECONDED by Alderman Bird, 

THAT WHEREAS the registered owner has conveyed to the 
City of Vancouver, for highway purposes, the following 
described lands: 

1. South 10 feet of each of Lots 5 and 6, Block 333, 
District Lot 526, Group 1, New Westminster District, 
Plan 590. 

(1238 West 8th Avenue) 

AND WHEREAS it is deemed expedient and in the public 
interest to accept and allocate the said lands for-highway 
purposes . 

BE IT THEREFORE RESOLVED that the above described lands 
so conveyed be, and the same are hereby accepted and allocated 
for highway purposes, and declared to form and constitute 
portions of highway. 


- CARRIED. 
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MOTIONS (continued) 

4. Allocation of Lands for Highway Purposes: 
(3675 - 3695 West 10th Avenue) 

MOVED by Alderman Rankin, 
SECONDED by Alderman Bird, 

THAT WHEREAS the registered owners have conveyed to the 
City of Vancouver, for highway purposes, the following 
described lands: 

1. the north 10 feet of amended Lot 13 (see 64109- K) 
Block 55, District Lot 540, Group 1, New Westminster 
District, Plan 229 

(3675 - 3695 West 10th Avenue) 

AND WHEREAS it is deemed expedient and in the public 
interest to accept and allocate the said lands for highway 
purp>oses . 

BE IT THEREFORE RESOLVED that the above described lands 
so conveyed be, and the same are hereby accepted and allocated 
for highway purposes, and declared to form and constitute por- 
tions of highway. 

- CARRIED. 

5. Closing and Stopping up: 

(lane north of 11th Avenue - West of 
Main Street) 


MOVED by Alderman Rankin, 
SECONDED by Alderman Bird, 

THAT WHEREAS: 


1. The City of Vancouver is the owner of all the streets 

and lanes lying within the limits of the City of Vancouver; 

2. A portion of lane dedicated by the deposit of Plan 1463 
and the south 10 feet of Lot 5, Block 31, District Lot 302, 
Group 1, New Westminster District, Plan 198; are surplus 
to the City's highway requirements; 

3. The abutting owners have made application to acquire 
the surplus portions of highway; 

THEREFORE be it resolved that all that portion of lane dedicated 
by the deposit of Plan 1463 lying to the west of the production 
southerly of the easterly limit of Lot "A", Block 31, District 
Lot 302, Group 1, New Westminster District, Plan 1463, the same 
as shown outlined red on plan prepared by A. Burhoe, B.C.L.S., 
dated October 8, 1971, and marginally numbered LF 5843, a print 
of which is hereunto annexed; be closed, stopped up and 
title taken thereto; and 
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MOTIONS (continued) 

Closing and Stopping up: 
(lane north of 11th Avenue - West 
of Main Street) - continued 

BE IT FURTHER RESOLVED that the South 10 feet of Lot 5 
(Plan 198) said Block 31, be closed and stopped up; and 

BE IT FURTHER RESOLVED that the said closed lanes be conveyed 
and subdivided with the abutting lands. 

- CARRIED. 

6. Abandoned Vehicles - Motor Vehicle 
Inspection Station 

MOVED by Alderman Rankin, 
SECONDED by Alderman Bird, 

RESOLVED that the Superintendent of Motor Vehicles for the 
time being, appointed pursuant to the provisions of section 119 
of the "Motor Vehicle Act", is hereby authorized to cause to be 
removed from the site of the Motor Vehicle Inspection Station 
in the City of Vancouver, being Crown land, abandoned vehicles 
pursuant to and in accordance with section 8 of the "Highways 
(Scenic Improvement) Act." 

- CARRIED. 

7 . Reorgani za tion : 
Welfare Department 

The following Notice of Motion was submitted at the 
Council meeting of April 18, 1972: 

MOVED by Alderman Rankin, 

SECONDED by Alderman Calder (th is day) , 

THAT the Board of Administration be requested to report, 
in the near future, with respect to reorganization of the 
Welfare Department. 

(Withdrawn) 

Alderman Rankin, with the permission of Council, withdrew 
this Motion. 

8. Alternate Council Representative: 
Metropolitan Board of Health of 
Greater Vancouver 


Notice was called on the following Motion at the Council 
meeting of April 18, 1972: 

MOVED by Alderman Phillips, 
SECONDED by Alderman Rankin, 

THAT the Council appoint an alternate representative to 
the Metropolitan Board of Health of Greater Vancouver. 

- O^RRIED. 

(His Worship the Mayor appointed Alderman Linnell, accordingly.) 
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MOTIONS (continued) 


9. Development Permit: 
Multiple Occupancy 

The following Notice of Motion was submitted at the 
Council meeting of April 18, 1972: 

MOVED by Alderman Bird, 
SECONDED by Aldenman Wilson, 

THAT WHEREAS the development of multiple occupancy 
residential accommodation causes an increased density of 
population which requires an increase in the provision of 
amenity services in the area where such development takes 
place ; 

BE IT RESOLVED THAT the Director of Planning and the 
Corporation Counsel, through the Board of Administration, 
report on the legality, feasibility and practicability of 
imposing a fee upon the issuance of a development permit in 
order to offset the cost of providing such services. 


MOVED by Alderman Sweeney, 
SECONDED by Alderman Calder, 

THAT the proposal in the Motion by Alderman Bird and 
Alderman Wilson, respecting Development Peinnit fee re Multiple 
Occupancy developments, be referred to the Director of Planning 
and Civic Development for inclusion with those urban research 
projects which are the subject for discussion between the 
Director of Planning and Civic Development and the Secretary of 
State for Urban Affairs. 


(Referred) 


- CARRIED. 


ENQUIRIES AND OTHER MATTERS 


Alderman Rankin: 
Civic Labour 
Negotiations 


referred to the action of Council 
on April 18, 1972, regarding 
instructions to His Worship the 
Mayor re civic labour negotiations, 
and was answered by His Worship 
in respect of action taken. 


Alderman Wilson: 
Standing Committee on 
Transportation — next 
meeting 


raised the question of a suitable date 
for the next meeting of the Standing 
Committee on Transportation and, after 
discussion, it appeared that May 4, 
1972, was generally satisfactory. 
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ENQUIRIES AND OTHER MATTERS (cont'd) 

Alderman Wilson - requested the letter from the 

Park and Ride Parking General Manager of the P.N.E., 

Lot; P.N.E. regarding the Park and Ride lot 

at the P.N.E. , be referred to the 

Standing Committee on Transportation. 

The Council agreed the letter be 

so referred. 


The Council adjourned at approximately 3:30 p.m. 


***** 


The foregoing are Minutes of the Regular Council meeting, 
dated April 25, 1972, adopted May 2, 1972. 
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WORKS AND UTILITY 
MATTERS 


RECOMMENDATIONS ; 


1. Abandoned Vehicles - Motor 
Vehicle Inspection Station 

The Corporation Counsel reports as follows: 

"As Cotancil is aware, the Provincial Government now owns 
and operates the Motor Vehicle Inspection Station on 
Alberni Street. 

From time to time, following an inspection, people will 
simply abandon the motor vehicles at the station. The 
Superintendent of Motor Vehicles advises that he can 
only remove them (when the station is within a munici- 
pality) pursuant to authority conferred on him by the 
municipality imder the 'Highway (Scenic Improvement) 
Act' . 

The Act provides that where a motor vehicle is abandoned 
on Crovm land in a mionicipality a person, authorized by 
Council, may, if in his opinion it is so abandoned 
dispose of the vehicle. The Act further provides the 
procedure to be followed and, more important, provides 
that no liability will fall on the Council. 

The Superintendent advises that such procedure would 
fall under the control of his office and not the staff 
of the Station, and he asks that Council enact a reso- 
lution lander this Act. 

As this involves no responsibility, financial or other- 
wise on the City, and the request will enable the 
Superintendent to clear the site of abandoned vehicles, 
I RECOMMEND that Council accede to his request and pass 
the appropriate resolution which will be presented to 
Council later this day. 

Your Board RECOMMENDS that the foregoing recommendation of 
the Corporation Counsel be adopted. 


2. British Columbia District 
Telegraph Co. Ltd. 

The Corporation Coiinsel reports as follows: 


"For the past eighty years the City has had agreements with 
the British Columbia District Telegraph Co. Ltd. wherein 
the City has granted to the Company the right to maintain 
in and over the City streets what is generally known as the 
District Telegraph System. Latterly, the Company has been 
paying to the City 1-1/4% of the gross amount received by 
the Company from that portion of the Company's business 
derived from the use of its plant in and over the City 
streets including all wires and cables leased from the 
British Columbia Telephone Company. The Company now advises 
that shortly it will remove its overhead plant entirely from 
the City streets and will remove, abandon or sell its under- 
ground plant. The present practice of the Company is to 
lease wires and cables from British Columbia Telephone 
Conpany and that eventually its income will be derived from 
the use of these leased lines. 


cont'd . . . 
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Clause #2 Continued 

There are several companies that lease lines from the 
British Columbia Telephone Company for the purposes of their 
business and the City does not receive any payment in connec- 
tion therewith, nor does the City receive any payment from 
the British Columbia Telephone Company. Under section 39 8 
of the Vancouver Charter, every telephone compciny and closed- 
circuit television company is required to make annual payment 
to the City at the rate of 1-1/4% on the revenue, being gross 
rental actually received from its subscribers for telephones 
or closed-circuit television service but this is not inter- 
preted as including income from leased lines. The British 
Columbia District Telegraph Co. Ltd. is not one of those 
companies described in section 398 that are subject to tax 
on their plant in the City streets and for this reason, the 
City has from time to time entered into agreements with that 
Company to provide specifically for the payment of such tax. 
It would appear therefore that a study should be made to 
determine the advisability of taxing the income derived by 
the British Columbia Telephone Company from such leased 
lines and the appropriate legislation to effect such taxation 

The British Columbia District Telegraph Co. Ltd. has re- 
quested that the present agreement between the City and the 
Company which expired on Decejnber 31, 1971, be renewed for 
a term commencing January 1, 1972, and ending April 30, 1973, 
with appropriate modifications to the terms and conditions 
thereof in order to give the City the opportunity to obtain 
(if desirable) the necessary legislation to tax" those 
companies presently deriving income from lines leased 
to them by the British Columbia Telephone Compamy. The 
Company also requests that if it has by April 30, 1973, 
removed its overhead plant entirely from the City streets 
and has removed, abandoned or sold its underground plant, 
a renewal of the agreement will not be required by the 
City. 

It is recommended that: 

(1) a study be made to determine the advisability of 
taxing the income derived by the British Columbia 
Telephone Company from lines leased by the tele- 
phone company to its customers and the appropriate 
legislation to effect such taxation; 

(2) the present agreement between the City and the 
British Columbia District Telegraph Co. Ltd. which 
expired December 31, 1971, be renewed for a term 
commencing January 1, 1972 and ending April 30, 
1973, with appropriate modifications satisfactory 
to the Corporation Counsel and containing a pro- 
vision that the Company shall not be required to 
enter into a renewal of such agreement with, the 
City if it has by April 30, 1973, removed its over- 
head plant entirely from the City streets and has 
removed, abandoned or sold its underground plant." 


Your Board RECOMMEND.S that the foregoing recommendations of the 
Corporation Counsel be adopted, and that the matter of initiat- 
ing the study be referred to the Board of Administration. 
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CONSIDERATION: 


3. Downtown Bus Service - Communication 
From Downtown Business Association 

The City Engineer reports as follows: 

"In a letter dated April 7, 1972 (copies circulated to all 
members of Council), I-Ir. M.Go Thomson, President of the Downtown Business 
Association recommends that City Council approach the B.C. Hydro to reinstate 
the 'Downtowner Pass' service and take steps to eliminate abuses which were 
so prevalent. Failing this, they recommend that City Council through its 
concern over dovmto\im congestion and public transit, arrange for a free bus 
service dovnatown on a permanent basis. 

During the tourist season in 1971, the Downtown Business Associa- 
tion with the financial support of the City's Centennial Committee provided 
a Centennial free bus along Hastings and Granville Streets in the downtown 
area for a period of ten weeks. The City contributed $4,500 towards this 
Centennial free bus. 

During the six weeks prior to Christmas this free bus service was 
again provided at a total cost of $8500 with the City paying half of that 
cost, i.e. $4250. 

The B.C. Hydro has advised that to provide this bus service on a 
permanent basis vrould cost $73,000 per year. This cost provides for three 
buses operating on a ten minute frequency on shopping days (10 a.m. to 4- p.m.) 
and for Thursday and Friday evening shopping (7 p.m. to 9 p.m.). 

With respect to the downtowner pass, B.C. Hydro has advised that 
this was intended primarily for shoppers to move around the downtown area and 
included a ride home if the trip home was made by 3 p.m. They advised fiirther 
that they have no satisfactory means of overcoming the abuses such as collective 
use of such passes in V/est End apartments and some use for business purposes 
in the downtown area. When the Special Committee of Council met with Dr. Shrum 
on February 16, 1971, Dr. Shrum stated quite definitely that there would be 
no downtowner pass. It was intimated that there had been very much abuse and 
this was the reason for discontinuing this pass. 

It Is drawn to Council's attention that the Greater Vancouver 
Regional District is currently dealing with the B.C. Hydro on the whole matter 
of take-over and operation of the transit system. If these matters are to be 
piarsued further at this time it is suggested that any approach to B.C. Hydro 
be made at the Council level," 

Your Board submits the matter to Council for CONSIDERATIONo 


4. Disposal of Un-Usable Items by 

Salvation Army & St. Vincent De Paul 


The City Engineer reports as follows: 

"A letter dated March 15, 1972 has been received from the Salvation 
Army and St. Vincent de Paul Salvage Bureau requesting that they be allowed 
free disposal of the un-usable items which they acquire when collecting donations 
of clothing, furniture and appliances from the general public. These two 
organizations state that each pays approximately $50 to $60 per month in dis- 
posal charges . 

Both these organizations, as well as several others, are engaged in 
re-distribution of usable items and during the course of collection will no 
doubt have items offered to them which cannot be reused but once accepted, must 
be disposed of. 

The underlying thought which prompted the request is presumably that 
since these organizations are collecting the items a saving occurs to the City. 
The amount of material that originates within the City of Vancouver compared 
to the amount obtained from surrounding communities is not known, however un- 

Cont'd . . . 
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Clause #4 Continued 

usable items are disposed of by the general public through various means, a 
small amount may be placed in the regular residential garbage cans but most of 
this type of material will be disposed of by the owner transporting it to a 
disposal site, paying a private trucker or the City for removal, of through 
other forms of commercial collection. 

The City Sanitation Branch does not save any appreciable amount 
through the salvage efforts of re-distribution organizations and to provide 
free disposal would constitute an annual grant of $600 to $720 to each organi- 
zation." 

Your Board submits this matter to Council for CONSIDERATION. 

(Copies of the communication from the Salvation Army and St. 
Vincent de Paul Salvage Bureau dated March 15, 1972, are 
circulated for the information of Council). 


RECOMMENDATION : 


5 . Winter Employment Program - 
Adjustment of City's Shares 

The City Engineer reports as follows: 

"The first report to Council on Local Initiative projects, 
in November, was prepared in the Engineering Department over a weekend. The 
work was hurried, the information from those proposing projects was sometimes 
less than complete, and they were not available to clarify. Wlien the formal 
applications were prepared some discrepancies were uncovered. One other 
error, an overestimate of the City's share, occurred in a later report. One 
large increase was reported to Council and approved but we have delayed re- 
porting the smaller variations to gather them into one report. 

The contracts with Canada Manpower are based on the formal 
applications and so the corrected figures already have Senior Government 
Approval. 

Details are given in the attached table. Funds for the 
City's share of the projects were advanced approvals from the 1972 Revenue 
Budget. 

The first report to Council pointed out that "Depending on 
the availability of suitable people, the Provincial Contribution (B.C. Job 
Opportunities Program) may vary substantially from estimate." The CompCrcller 
of Accounts advises that variations from this cause will be dealt with in 
the Quarterly Revenue Budget Reviews. These changes, therefore, are not re- 
flected in this report. 

I RECOMMEND that the corrected City's shares of the Local 
Initiative Projects, as shown on the attached table, be approved." 

Your Board RECOMMENDS that the foregoing recommendation of 
the City Engineer be adopted. 


FOR COUNCIL ACTION SEE PAGE(S) JiXl 
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BUILDING AND PLANNING MATTERS 


RECOMMENDATIONS 


1. 


Jericho Beach Property 


The Corporation Counsel reports as follows :- 


"The Officers' Mess (former Spencer property) described 
as Parcel 4 in the Agreement between the City and the 
Crown dated March 25, 1969, was transferred to the City 
on March 30, 1972. 

On November 30, 1971, Council adopted a recommendation 
of the Board of Administration of November 26, 1971, 
that the City agree to accept the transfer from the 
Department of National Defence of Parcel 4 on April 1, 
1972 and that the transfer of Parcel 3 (the parcel on 
which is situated the greater proportion of the buildings 
making up the defence complex) and the transport compound 
on Parcel 2, be postponed to October 1, 1972. 

It is recommended that the Board of Parks and Public 
Recreation have the custody , care and management of 
Parcel 4 for public park and recreational purposes 
effective as of March 30, 1972. " 

Your Board RECOMMENDS that the foregoing recommendation of the 
Corporation Counsel be approved. 
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FIRE AND TRAFFIC MATTERS 


RECOMMENDATION 


1. Policy re Parade Applications 
The City Engineer reports as follows: 

"Jtt the Council meeting of November 9, 1971 Council considered 
the following motion: 

»That WHEREAS some parades in the City of Vancouver have 
caused an inconvenience to the general public; 

AND WHEREAS Council wishes all parades to cause a mlni- 
mim of inconvenience to the general public; 

BE IT RESOLVED THAT Council adopt a policy whereby all 
parade requests in the City of Vancovtver be submitted 
to the Police Department and the Traffic Engineer for 
route approval prior to submission to Council for f ina l 
approval ' , 

and at that time resolved: 

•That the foregoing motion by Alderman Sweeney and Alder- 
man Calder be tabled pending a report from the City 
Engineer and Chief Constable on the procedure in dealing 
with parade applications'. 

Subsequently, when dealing with a specific request for a parade 
in Chinatown on February 10, 1972 (before a report on the above resolution 
had been submitted) Council resolved: 

*That the existing policy of Council approving parades in 
the central district be changed, so that such requests be 
left in the hands of the Board of Administration for 
approval; however, if such approval should not be given, 
the request be submitted to City Council', 

Procedure in Dealing with Parade Applications 

With respect to the resolution of November 9, the Street and Traffic 
By-law (Section 88(4)) presently gives the Chief Constable the authority to 
approve parades 'subject to any directions he may impose as to time, route, 
or otherwise'. In determining a suitable route, etc., the Chief Constable now 
consults with the City Engineer when he feels this is appropriate. 

However, for those parades in the central district on any day except 
a Sionday or public holiday. Section 88(4.) of the by-law requires that the Chief 
Constable must first obtain the approval of Council before issuing a permit, 
(Under Council's resolution of February 10, this approval of Covmcll will be 
delegated to the Board of Administration,) 

Accordingly, it is proposed that as a matter of policy, all parade 
requests be submitted to the Chief Constable, who can then approve the route 
and time, etc, , in consultation with the City Engineer if necessary. If the 
parade is in the central district during business hours, the approval of the 
Board of Administration will first be obtained, subject to the following 
recommended additional changes in the by-law, azxd if approval is denied, the 
request will be submitted to Council, 

Additional By-Law Changes 

1, is mentioned above, the Chief Constable now has the authority (under 
Section 88( 4.a)) to approve parades within the central district only if 
they occur on Siandays or public holidays. The existing by-law require- 
ment that all other parades in the central district be approved by 
Council was intended to ensirre that Council was made aware of events 
that might affect the efficiency of business operations downtown. It 
is therefore suggested that the by-law be amended so that only those 
parades occurring during shopping hours in the central district be 
referred to the Board of Administration, 


cont'd 
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2. The by-law (Section 88(3)) now requires that application to the Chief 
Constable for parade approval must be made at least twenty-four hours 
before the parade commences. This time period does not allow for the 
necessary meetings with Police, Engineering and Transit officials, 
preparation of a report if necessary, arrangements for deposits for 
traffic signing and barricades if necessary, and the finalizing of 
details by the applicant following approval. Our assessment of the 
time required for these arrangements indicates that a more appropriate 
Tn^n^Tnnm lead time for applications would be two weeks (thus allowing 
ten working days) , 

3. Section 88(3) of the by-law also requires that parade applicants pay for 
the cost of placing barriers and ropes, if in the Chief Constable's 
opinion these are necessary. Some parades require more, or different, 
traffic control devices than barriers and ropes, and we feel the by-law 
should be amended to include these. 

This report has been discussed with the Chief Constable, who concurs 
with these recommendations. 


amended to: 


Accordingly, it is RECOMMENDED that the Street and Traffic By-law be 


1. Authorize the Chief Constable to approve any parade in the 
central district, provided that it is not during normal 
shopping hours. 

2. Require all applications for parades to be made to "the Chief 
Constable not less than two weeks prior to the commencement 
of the parade. 

3. Change the phrase in Section 88(3) from 'barriers and ropes' 
to 'traffic control devices'. 

It is further RECOMMENDED that the Corporation Counsel be instructed 
to prepare and present the necessary amendments to the Street and Traffic By-law, 
(It is noted that the Corporation Counsel has already been instructed by Council 
to amend the Street and Traffic By-law to authorize the Board of Administration 
to approve parades in the central district.)" 

Your Board RECOMMENDS the foregoing report of the City Engineer be 
adopted. 

(Copies of a By-law to amend By-law No. 2849, being the 
Street & Traffic By-law are circulated for the inform- 
ation of Council.) 

FOR COUNCIL ACTION SEE PAGE(S) ^ 
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FINANCE MATTERS 


NFORMATION 


Nort h Fraser Harbour Commissioners - 1971 Audited Statements 
The Director of Finance reports as follows: 

"The audited statements of the North Fraser Harbour Commissioners 
J or the year ended December 31st, 1971, have been received and copies 
£ re circulated for the information of Council. 

The operating surplus for the year 1971 is reported as $90,769. 
vhich along with 1971 investment earnings of $21,427. has been added 
to the Reserve for Future Harbour Development . 

This Reserve amounted to $323,316 at December 31. 1971, arrived 
it as follows: 


Balance forward January 1, 1971 $211,120 
Add: Investment earnings 1971 21 , 427 

23^; 547 

Add: Surplus from 1971 operations 90, 769 

Balance of Reserve at December 31, 1971 $323, 316 


The Reserve for Ice Breaking and Emergencies was established several 
years ago at $150,000 and remains at that amount as at December 31, 1971. 

Section 16 of the Fraser Harbour Commissioners' Act provides 
that any surplus profits shall be divided equally amongst the 
N unic ipal i t ies of Richmond, Burnaby and the City of Vancouver. 

However, as has been reported to Council annually, the earnings 
t.ave been retained by the North Fraser Harbour Commissioners each year, 
£ nd the balance of the earnings remaining unexpended at December 31st. 
1971 is represented by the Reserve for Ice Breaking and emergencies 
Sil50,000 and the Reserve for Harbour Development $323,316 as noted 
£ bove . 


The previous report to Council stated in part 


'Last year there were some suggestions that the National Harbours 
Board would be eliminated as such, along with other Harbour 
Boards and Commissions, and that local Harbour Authorities would 
be established. In the event that this happens, it may be that 
the North Fraser Harbour Commissioners will cease to exist. 
Under the circumstances. Council may wish to advise the North 
Fraser Harbour Commissioners that they expect any surpluses on 
hand at the time they are replaced by some other Authority to 
be distributed to the three municipalities, as provided for in 
the Act . 


Moved THAT the North Fraser Harbour Commissioners be advised the 
Vancouver City Council expects any surpluses on hand at the time 
that body is replaced by some other authority, to be distributed 
to the three municipalities as provided for in the North Fraser 
Harbour Commissioners' Act. - Carried.' 


Council is advised that there have been no legislative changes affecting 
either the National Harbours Board or the North Fraser Harbour 
Commissioners. During 1971 the Vancouver Port Authority came into 
teing as an organizational change within the existing legislation 
respecting the National Harbours Board, and this does not appear to 
lave changed the status of the North Fraser Harbour Commissioners which 
comes under its own Federal Act." 

Your Board submits the above report of the Director of Finance for 
the INFORMATION of Council. 
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2. Effect of the 10% Assessment Increase Restriction on the 
Assessment Roll for School Purposes - 1972 


Your Board has received the following report from the Director of Finance 
and the Assessment Commissioner: 

"As the result of City Council's request of March 16, 1971 a report was 
submitted to Council under date of May 3, 1971 as to the effect of the 10? limitation 
Imposed on school assessments by Section 37A of the Assessment Equalization Act. The 
following information gives the effect of the legislation on 1972 assessed values. 

IT SHOULD BE REMEMBERED THAT WITHIN THE CITY OF VANCOUVER THE ASSESSMENT 
LIMITATION DOES NOT APPLY TO THE ASSESSED VALUES USED FOR GENERAL MUNIC- 
IPAL PURPOSES. 

The general purposes values for 1972 are entered In the Assessment Roll at 
lOOl of actual value. The school assessments are at kkX of actual value, subject to 
the 10? Individual limitation over the 1971 value which Is imposed by the Assessment 
Equalization Act. (This means that scjme school values are at kk% of actual value 
and that some are at varying percentages less than ^^%) . 

The effect of the 10* limitation on assessment increases for Individual 
properties affects the emjj jf_y of the School Roll as becwee n _i ndlvld ual pro p erties . 
The property owner whose property rises in value by more than \0Z, for insfance through 
zoning changes, or any other market influence, is in an advantageous position with 
regard to the amount of sciiool taxes he will pay, compared to any property owner 
whose property rose in value by less than ]0%. 

Prope r ties with the la rges t as s essm en t red u c 1 1 cms: 

The following two tsbles provide information as to the largest Individual 
reductions by do 1 1 a r va t ue of assessment reduction through the application of the 
\0% 1 imitation. 

Table 1 - _L a J^dJ) n l_y 
15 larcjest l^d i v I fUjaJ[ land assessment decreases 
on o do! 1 ar bas is - resulting from application of 
the 10^ Increase"! imitation. 


Original School School Assessment 

Land Assessment After the 10? Limit. Amount of % 
(JSyy + 10?) Reduction Decrease 


I. 

Vacant 

551,392 

275,022 

276,970 

50.1 

2. 

Vacant 

1 ,168,072 

1,007,83^4 

160,238 

13.7 

3. 

Coinmcrclal 

1 ,khO,hS\ 

1,320,999 

119,^492 

8.2 

k. 

Comme rc t a 1 

152,169 

56,562 

95,607 

62.8 

5. 

Commercia 1 

152,169 

56,562 

95,607 

62.8 

6. 

Commercl al 

101 ,hke 

37,705 

63,7^41 

62.8 

7. 

Comms rc i a 1 

32, SS^ 

32,985 

59,609 

6^4.3 

8. 

CoTimercial 

152,169 

101,253 

50,916 

33.^4 

9. 

Ccnmercio • 

9SD,102 

3'»1,157 

'47,9'»5 

^4.8 

10. 

Apartment 

07.015 

^40,216 

^46,799 

53.7 

11. 

Coinmercia 1 

6<>,73'» 

23,181 

^45,553 

66.2 

12. 

CoTme rc i a 1 

?.'il ,520 

198,686 

^42,83^4 

17.7 

13. 

Commerctal 

807, '♦98 

765,00^4 

'42,^49^4 

5.2 

li*. 

Vacant 

173,6^46 

136,337 

37,309 

21. ^4 

15. 

Conrocrclal 

2'42,827 

205,866 

36,961 

15.2 
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CLAUSE NO. 2 (continued) 


Table 2 - Improvements Only 

15 largest Individual Imnrovement assessment 
decreases on a dol lar b.Tsis - resulting from 
appl ication of th e 10^ in cre ase 1 i ni^iJCa t i on. 


Use 


Original School 
Improvement Assessment 


School Assessment 

After the 10% Limit. Amount of % 
(1971 + 10%) Reduction Decrease 


I. 
2. 

3. 

k. 

5. 
6. 

7. 
8. 

9. 
10. 
II. 
12. 
13. 
\k. 

15. 


Commercial 

Industrial 

Industrial 

Commercial 

Industrial 

Industrial 

Commerc ial 

Commercial 

Commercial 

Cor.imercial 

Industrial 

Commercial 

Commerc ia 1 

Apartment 

Commercial 


88,000 
72,776 
35,200 
67,980 
39,160 
'»0,'»80 
52,800 

128,700 
56,36'. 

195,272 
39,908 
81 ,8'»0 
22,000 

277,200 
ijij.OOO 


^•2,075 
39,600 
16,929 
50,985 
2'»,30'» 

25,875 
39,600 

115,830 
'•3,857 

183,075 
28,682 
70,785 
11 ,286 

267,016 
3'»,650 


'•5,925 
33.176 
18,271 
16,995 
^,856 
l'»,605 
13,200 
12,870 
12,507 
12.197 
11,226 
11,055 
10,71'» 
10,I8'» 
9,350 


52.1 
'•5.5 
51.9 
25.0 

37.9 
36.0 
25.0 
10.0 
22.1 

6.2 
28. 1 
13.5 
^•8.7 

3.6 
21.2 


commercial 

reductions measured 


It Is not surprising that in dividual 
ties received the largest assessment 
average, much larger properties than the average 
be considered that the true measure of benefit 
assessment , 
tables list 


Industrial and apartment prope 

n dol lars , as they are, on the 

residential. However, It might well 
should be the percentag e re duction In 
as this determines the degree of tax saving. Therefore, the following two 
the Individual properties with the highest percentage reduction In school 


assessments resulting from the application of the IC 

Table 3 ~ Land Only 


increase limitation. 


Largest Indiv idual land assessment decreases on a 
perr en taqe basis - resulting from application of the 
10% Increase limitation. 


Amount of Decrease 


Use 


Original School 
land Assessment 

due to 10% 
1 imi tat ion 

Decrease 

1. 

Commercial 

68,73'» 

'•5,553 

66.2 

2. 

Commercial 

92,59'» 

59,609 

6'».3 

3. 

Commerc ial 

101 ,'»'»6 

63.7'»I 

62.8) 

k. 

Coriimerclal 

152,169 

95,607 

62.8) 

5. 

Commercial 

152,169 

95,607 

62.8) I 

6. 

Res Ident Ial 

13,571 

8,i»28 

62.1) 

7. 

Res Ident Ial 

13,571 

8,i»28 

62.1) 

8. 

Convers ion 

13,571 

8,i»28 

62.1) 

9. 

Resident Ial 

9,610 

5, '•93 

57.1 

10. 

Residential 

8,646 

'•,722 

5'».6 

11. 

Apartment 

87,015 

'•6,799 

53.7 

12. 

Commercial 

18,937 

10,053 

53.0 

^3. 

Vacant 

551,992 

276.970 

50.1 

V\. 

Industrial 

35,8'»0 

17,69'» 

'•9.3 

15. 

Convers ion 

10,'»29 

5,012 

'»8.0 


% Comments as to wh 

the 1972 assess- 
ment was Increase 


Rezoned from RSI to 
Rezoned from RSI to 
Increased on basis 
of 

marke t ev l dence 
former special 
assessment, 
(residential use In 

higher zoning). 
Rezoned from RSI to ( 
Rezoned from RSI to ' 
Rezoned from RSI to i 
Market Increase 
Rezoned from RSI to i 
Market Increase 
Former special asses: 
ment (residential us* 
In higher zoning) . 
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Ta ble ^ - Improv e ments Ont y 
Largest Individual improvement assessment decreases on 
percentage bas is - resuitinq from application of the 
|6..' increase limitation. 


Use 


Original School 
Impt. Assessment 


Amount of Decrease 
due to 10% 
I imi tat ion 


Decrease 


Comments as to why 
the 1972 assessment 
was increased 


1. Residential 

2. Residential 

3. Residential 
\. Residential 
5. Residential 
>. Conversion 
1. Residential 
J. Commercial 
}. Residential 

I ). Conversion 

1 I . Commercial 

15. Conversion 

\\, Rcsdl ./Comm. 

I'l. Duplex 

\\\. Residential 


1,507 
l.^iSS 
1,509 
1,698 
3,985 
2,892 
1,515 
1,799 
'»,078 
5.280 
'»,97'» 
3,762 
3,633 
1,998 


991 
992 
962 
959 
1 ,062 

1,759 
912 
1,029 
2,317 
2,967 
2,7'»6 
2,0'»0 
1,927 

1,052 


67.6 
65.8 
65.6 
63.5 
62.5 
61.3 
60.8 
60.1 
57.1 
56.8 
56.1 
55.2 
5'».2 
53.0 
52.6 


The properties in this 
table had their assess 
ments significantly ir 
creased for 1972 on th 
basis of new market 
evidence as to value 


Effect of the 10% Increase Limitation by 
jCateqor ie s^ of Property 

The above tables only indicate the few oroocrties that derived the maximum 
benefit from the application of the 10% increase limitation. The true test of the 
cvcrall effect, and even this analysis contains a defect noted below, is whether the 
pplication of the limitation caused a shift in the incidence of taxation as between 
dategorics of property. This is analyzed in the following table, which shows the per- 
centage of school taxes levied on each category (by use), before and after the application 
qf the 10% increase limitation. 

The one defect Is caused by the fact that our assessment records are coded by 
present use of the property (for analytical purposes) rather than by present zoning. 


Therefore, property that has been rezoned in 1971, for example, from single family 
residential to commercial, but still has the single family residence sitting on it, 
appears in the analysis as a single family residence. However, as soon as the zoning 
Clanged, the land assessment would have been immediately increased. The 10% limitation 
fjctor would then have reduced the land assessment, giving the impression in the analysis 
tiat the sinfjle family residential category benefitted v/hen in fact the benefit will 
stift to the commercini category as soon as the house is torn down and the property 
divelopcd for commercial use. It is theoretically possible for us to adjust the analysis 
f )r these effects but it would involve a very large amount of work and in any event the 
siift from, for example, residential use to commercial use, will take place in future 
yiars' analyses as the properties are developed to their zoning. It Is probably reasonable 
t|> state that these analyses by use are a year or two behind the zoning changes that take 
ace. 
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Ta ble 5 

(By Catcqor Y. Jo t al^ j;;^ ^ b J ect t o thie_ D ef ect Note d Above ) 
All Parcels of Property Tn the Cfty cfa s s i f i ed by P ro s' e n t Use""- Shov;ing the Percentage 
Distribution o f School Tax Load Bef o re and After AppTTcatTon of the 10^ 'ncre ase Limj_tat[ 


Category of Property 
by 

Present Use 


Percent of School 
Taxes Category 
Wou ld Have Paid be- 
Tore tlTcTlO^ In- 
crease Limitation 


Percent of School 
Taxes Category Will 
Pay as Result of 10^ 
Increase Limitation 


Net Increase or 
Decrease (-) in Perce 
age Share of the 1972 
School Tax Levy 


Tax decreased .0593 - 

increased .2'»21 + 

decreased .0179 - 

decreased .0502 - 

decreased .0135 - 

decreased .0008 - 

Increased .00(>k + 

decreased . 1 88'» - 

increased .0237 + 

increased .0008 + 


Vacant 

1.5358 

1.'»76 

Residential - 



- Single Family 

'•3.^076 

'»3.6'»97 

- 'Duplex 

2.5815 

2.5636 

- Conversions 

2.2820 

2.2318 

- Cornbinrd with 

Comm. 1 . 5886 

1.5751 

- MisccI laneous 

.0666 

.0658 

Apartmants 

1'».0150 

1'».0790 

Conmerclnl 

22.7i66 

22.5282 

1 ndustr iai 

ll.ll'»3 

11.1380 

B.C. Hydro 

.6920 

.6928 

TOTAL 

100.0000 

100.0000 


This table deals with land and improvements only and excludes 
the machinery which is taxable for school purposes. While 
machinery assessed values are subject in law to the 10? Increase 
limitation, no machinery assessments went up more than ]0% and 
they were therefore not affected by the adjustment. 

Comments with P>espect to the Tables 

1. The primary matter of concern, particularly illustrated by tables I to k, is the 
inequities that develop between individual properties. Where one single family 
residence has a proper increase in assessment in excess of \0% it is going to 
benefit from the roll back, as compared to any other single family residence that 
had an assessment increase of less than }0%. This creates taxation inequities 
within a particular category of property. Tables 1 to k provide an example of 
the variance in reductions that result from the application of the ]0% limitation 
with particular notice being taken of the variation in percentage reduction. 

The same concept applies to properties not in the same category. Table I shows 
that the largest dollar reduction in land was received by a large vacant property 
the amount being $276,970, which is a 50.1? reduction from the original school 
assessment. It therefore receives an inequitable benefit compared not only to 
other vacant properties that received either a lesser reduction, or no reduction, 
but also compared to all residential or commercial properties that received a les 
reduction or no reduction. 

2. Table 3, which deals with the largest percentage reduction In land, shows the 
benefit derived by properties which are the subject of rezoninj to higher use. 
Commercial and Industrial properties which have received assessment increases 
because the market indicates this increase, also receive a large benefit from the 
\0% legislation. 

3. Table 5 shows the shift In the incidence of school taxation by category. The 
table shows a Residential Single Family increase of .2'»21 and a reference to the 
1971 comparative table shows this figure to be .O6II. The commercial decrease 
for 1972 is .188'» and this compares to the 1971 decrease of .0713. These figures 
indicat e the fact t hat the shift in incidence o f taxat io n has become more rvo't 
able after two year s' experience with the rcs'trictive 1 eg i 5 laTion. as we expec ted 
in last year's report." ^ 


Your Board submits the foregoing report for Council's INFORMATION. 
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CONSIDERATION 

3 . Delta Symphony Society - Grant 

The City Clerk reports as follows; 

"A letter has been received from the Delta Symphony Society 
requesting a grant in lieu of rental of the Oueen Elizabeth Playhouse 
for an evening concert on June 4th, 1972. The amount involved is 
$225. . 

The orchestra was formed to help reduce the overcrowded conditions 
in the Vancouver Youth Orchestra, where many players were put on a 
waiting list. Of the 45 players in the orchestra, 19 of them are 
from the City of Vancouver. 

Your Board notes that similar requests have been dealt with in the 
past as follows: 

Nov. 23/71 National Council Metropolitan rental 

Opera - Western Canada Auditions ~ approved 

March 28/72 Kiwanis Music Festival - of one day's 

rental approved" 

Your Board submits the foregoing for the CONSIDERATION of Council. 
(Copies of the letter are circulated to members of Council) 


RECOMMENDATION 

4, New Position in the Civic Development Division 
Department of Planning and Civic Development 

The Director of Planning and Civic Development reports as 
follows : 

"The basic reorganization of the Planning Department was 
approved by City Council early in 1971, with the reallocation 
of responsibilities among the four divisions and the addition 
of some new duties and responsibilities for the Civic Develop- 
ment Division. 

One of the major parts of the Civic Development Division work 
load is the False Creek project and to date, work in False Creek 
has been done by the Advance Planning and Research Division as 
far as overall policy is concerned and by the Consultants, 
working under the supervision of the Assistant Director, Civic 
Development as far as detailed proposals for development of the 
City land is concerned. The work of the Advance Planning and 
Research Division and the Consultants is now coming to an end 
and it will be necessary for the Civic Development Division to 
carry the work forward. 

As a result of the work which has been done since the presen- 
tation of the Consultants' Report No. 3 in Decerber, 1971, it 
has become apparent that another fairly senior position will 
be needed in the Department of Planning and Civic Development 
specifically for the False Creek development. The individual 
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filling this position should not be a Planner but should be 
someone who has experience in the development business and has 
the ability to carry forward the work done by the Advance 
Planning and Research Division and the Consultants into actual 
development on the ground. 

This type of work is not adequately covered by any of the 
existing class specifications. Accordingly, it is RECOMMENDED 
that a new position of "Development Officer" be established in 
the Civic Development Division of the Department of Planning 
and Civic Development with the specification and salary to be 
approved by the Board of Administration." 

Your Board RECOMMENDS thst the report of the Director of Planning 
and Civic Development be approved. 


CONSIDERATIONS 

5 . Canadian Seed Trade Association - Civic Luncheon 
The City Clerk reports as follows: 

"A letter has been received from the Canadian Seed Trade Association 
advising that it is holding its Annual Convention in Vancouver, 
June 4-6, 1972. This is the first occasion in the history of the 
Association that this annual meeting will take place in Vancouver. 

Two hundred and fifty (250) delegates are expected to be in 
attendance, which includes visitors from other parts of the world and 

the Association is asking that the City participate in this Convention 

by sponsoring the banquet on the final evening at an estimated cost 
of $1, 200. 

Your Board notes that Council has dealt with similar requests in 
the past as follows: 

Jan. 25/71 Royal Astronomical Assoc. - No action 

Civic Luncheon . taken 

Apr. 25/71 Canadian Library Assoc. - No action 

Civic Luncheon taken 

March 3/72 Canadian College of Teachers - No action 

Civic Luncheon taken" 

Your Board submits the foregoing for the CONSIDERATION of Council. 

6 , Community Music School - Appeal re Grant Request 
The City Clerk reports as follows: 

"During consideration of the annual grant requests, the Finance 
Committee noted a request for $11,000 from the Community Music School. 
The Joint Technical Committee recommended a grant of $5,200, but at the 
Council meeting of March 28th, 1972, the grant did not obtain the 
necessary eight (8) affirmative votes and therefore no grant was given. 

The School has submitted a letter asking to appear before Council 
to appeal the aforementioned decision." 


Your Board submits the foregoing for the CONSIDERATION of Council. 
DELEGATION REQUEST - Community Music School 


Board of Administration, April 21, 1972 


7 . B. C. Inter-Project Housing Council - Grant 

The City Clerk reports as follows: 

"A letter dated April 7th, 1972 has been received from the B. C. 
Inter-Project Housing Council requesting a grant for summer tours for 
tenants of public housing. 

The Organization has submitted its proposal to the Secretary of 
State, Department of Citizenship, Travel Exchange Program, requesting 
assistance to help defray a total budget of $46,984. The tour has 
been arranged for July and August and the adult tour covers such 
places as Edmonton, Saskatoon, Winnipeg, Regina, etc. The children's 
tour will take place in the aforementioned cities together with 
Toronto, Ottawa, Halifax, Montreal, etc. 

The Organization is requesting a grant of $4,000 from the City of 
Vancouver towards these tours. 

The Corporation Counsel has advised that if Council sees fit to 
approve a grant, it can be achieved under Section 206 (j) of the 
City Charter, which reads in part, 'ttie Council may, by resolution 
passed by not less than 2/3 's of all its members, provide for the 
making of money grants to any organization deemed by the Council to 
be contributing to the culture, beautif ication, health or welfare 
of the City. ' 

The Organization wishes to appear before Council as a delegation 
in support of its request." 

Your Board submits the foregoing report for the CONSIDERATION of 
Council . 

DELEGATION REQUEST - B. C. Inter-Project Housing Council 
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RECOMMENDATIONS 

1 . Lease Renewal, 111 Alexander Street 

The Supervisor of Property & Insurance reports as follows: 

"By Resolution of Council dated July 21 at 1970, Lots East Half 
23, 2k and 25 except Right-of -Way , Block 1, D.L. 181/196 and 
improvements, consisting of a small cafe, were leased for a 
three-year period, subject to a 6-month cancellation clause, 
and a yearly review of the rental. During negotiations for 
the second yearly review, the tenant has requested a 5-year lea 
The Director of Planning concurs with the request, and it is 
proposed that the current lease be surrendered and a new lease 
entered into for a term of five years. The new lease is to 
commence May 1st, 1972 at an increased rental of $93-00 per 
month, plus all taxes, as if levied, subject to a rental review 
in 2ig years . 

PECO^WFNDED that the City accept the surrender of the current lease, 
and a new lease entered into on the property described as E. Lot 23, 
?h ''nd 2?, Block 1, V.L. 196, known as 111 Alexander Street. The new 
lease is to be in the name of Mr. R.C. Foot, carryinp on business imder 
the name of Rucketts Grill, lor a five-year period, comraencinR May 1st 
1972, subject to the followlnp; conditions: 

(a) a rental increase to $93.00 per month, plus all 
taxes as if levied; 

(b) a rental review 2^ years from the commencement 
date. May 1st, 1972; 

(c) 6 months cancellation clause; 

(d) the agreement being satisfactory to Corporation 
Counsel and the Supervisor of Property & Insurance." 

Your Board 

RECOMMBNDS the forepoinp recommendation oi' the Supervisor of Property and 
Insurance be adopted. 


2. Rental Review - Situated West of 

Station St., Central to Industrial Street 

The Supervisor of Property and Insurance reports as follows: 

"By Resolution of Council, dated September 19th, 1955» 
Lots 29-1+0, Block A2, D.L. 200A & 2037, Situated West 
of Station St., Central St. to Industrial St., were leased 
to Johnston Terminals Limited for a 21 -year term as of August 
25th, 1955j subject to review at 5-year intervals from April 
I5th, 1957. 

(continued ) 
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Board of Administration, April 21, 1972 . . . (PROPERTY MATTERS - 2) 
Clause No. 2 (Continued) 


The rental has been reviewed in accordance with the terms of the lease, 
^nd the Supervisor oi Property and Insurance recommends that the rental 
be increased from $1,08^.00 per month plus taxes to $1,500.00 per month, 
plus taxes as of April l^th, 1972. 

RECOMMENDEP that effective April l^th, 1972, the forcRoinp rental incrense 
to $1, 1^00.00 per month, plus all taxes, be adopted for the remaining lease 
term. 

Your Board 

RECOMMENDS the forepoinp^ recommendation ot the Supervisor of Property and 
Tnsur^'.nre be idonted. 


3. Expropriation for "Public Open Space" 
901 - 905 Howe- Street and 
. ^1>8 - 8gO Smithe Street 


The Supervisor of Property and Insurance reports as follows 

"City Council on March 14th, 1972 approved the Board of 
Administration reconunendation that Lot 38, Blbck 71, D.L.541, 
be expropriated. This is the last remaining privately-owned 
parcel in Block 71, the balance of which was acquired in 
1970 as a possible exchange site for a Downtown Public Open 
Space . 

Discussions with the owner's solicitor regarding the question 
of compensation indicate that there is a wide gap between 
the owner's and the City's opinion of value. 

The figure of $126,000.00 is considered to be fair and 
reasonable compensation for the property and is supported 
by independent valuations. Upon reviewing this matter with 
the City Solicitor, he has recommended this figure be confirmed 
as the City's offer. 

RECOMMENDED that, 

(a) The offer of $126,000.00 made to the owner by the 
City Solicitor on behalf of the City of Vancouver 
be confirmed as representing due compensation for 
the property to be acquired. 

(b) Mr. C.E. Morris be appointed as the City's nominee 
to the Board of Arbitration to determine the amount 
payable by reason of the expropriation on March 14th, 
1972." 

Your Board 

RECC*1MENDS the foregoing recommendation of the Supervisor of Property 
aind Insurance be adopted. 


FOR COUMCIL ACTION SEE m£{S,)..3.L^ 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL ON 
HEALTH AND WELFARE 


APRIL 20, 1972 


A meeting of the Standing Committee of Council on Health and 
Welfare was held in the No.l Committee Room, City Hall, on Thursday 
April 20, 1972 at approximately 10.00 a.m. 

PRESENT ; Alderman Linnell (Chairman) 

Aldermen Bird, Broome, Calder, Hardwick, Phillips, 
Rankin and Wilson 


ABSENT: 


His Worship the Mayor 

Alderman Adams (On Civic Business) 

Alderman Sweeney (On Civic Business) 


CLERK: 


D. Scott 


Adoption of Minutes 

The Minutes of the meeting held January 20, 1972, 
were adopted. 

PART I 

The following recommendations of the Committee are submitted to Council. 

RECOMMENDATIONS ; 

1. New Social Allowance Rates 

The Committee had before it a report of the Board 
of Administration dated April 14, 1972 respecting the New Social 
Allowance Rates as set out by the Provincial Government, effective 
April 1, 1972. 

The Director of Welfare and Rehabilitation reviewed the new 
schedule for the information of the Committee, giving examples of 
the old rate, new rate of the Provincial Government and the rate that 
was proposed by the City of Vancouver when meeting with the Honourable 
Mr. Gaglardi on February 7, 1972. The Director advised that the 
problem of overages is not resolved by the new schedule, as detailed 
investigation and paper work would still take a great deal of staff 
time. 

The Committee discussed the matter at length and motions were 
presented. However the Committee agreed to defer further consideration 
of this matter until later in the day when the Chairman would present 
a motion which would embody the pertinent parts of the several motions. 


2 . Personal Identification Cards for Welfare Recipients 

The Chairman advised that a communication dated April 20, 1972 
had been handed to the Co|iTimittee from the Welfare Rights Organization 
wherein it was requested that this Committee hold their decision on 
the question of identification cards for welfare recipients until the 
Organization had an opportunity to present its views. 


RECOMMENDED that the communication from the Welfare Rights Oraanization 
be referred to the Director of Welfare and Rehabilitation for report, 
and that the Organization be given the opportunity of appearing before 
the Committee when the report comes forward. 


standing Committee on Health and Welfare 
April 20, 1972 
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PART II 

The following matter is submitted for the information of Council. 
INFORMATION 

3. Status of Outstanding Reports 

The Chairman submitted the following report which set out the 
status of various matters that were outstanding to the Committee. 


Recreational Policies: 
Park Board 


Local Initiative Project 
51234 - Relocation Service 


February 1/72 


Dec. 7/71 


Skid Road Housing 
Conditions 


Dec. 7/71 


Local Area Information 
Centres 


Feb. 1/72 


Bill 49, Amendment to 
Social Assistance Act 


Provincial Boards of 
Review 


March 21/7 2 


Dec. 7/71 


Director of SP/CD 
advises the report will 
be ready for next meet- 
ing of the Committee. 


Progress report submitted 
to Council March 28/72 - 
final report expected mid 
May. 


Reports to come from 
various officials on the 
several recommendations. 
Planning Dept. advises 
their report will not come 
for a while due to other 
priorities . 


Awaiting report from 
Director SP/CD and from 
Administrative Analyst 
on the Local Area Office 
in the West End. 


Report will be forwarded t 
the Committee when the 
regulations are known. 


Director of Welfare & 
Rehab, advises two appeal 
cases have not been 
considered yet. However 1 
may submit an Interim 
report to the Committee. 


RESOLVED that the report of the Chairman dated April 18, 1972, 
respecting Outstanding Reports be received. 


The Committee recessed at approximately 10:50 a.m. 
2:00 p.m. in the No. 2 Committee Room. 


to reconvene at 


Continued 
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standing Cominittee on Health and Welfare 3 

April 20, 1972 


The Committee reconvened at 2:00 p.m. in the No. 2 Committee Room 
with the following members present: Alderman Linnell, (Chairman) ; 
Aldermen: Bird, Broome, Calder, Hardwick and Rankin. 

RECOMMENDATIONS : (Continued) 

1. New Social Allowance Rates (Continued) 

Further to instructions made earlier in the day, the Chairman 
submitted the following motion for consideration, which incorporates 
the various actions proposed during the morning session: 

THAT WHEREAS, the City of Vancouver has not only the 
largest number of Welfare recipients and the highest cost 
in certain factors such as housing and transportation, and 

WHEREAS, the new rates are not related to any kind of 
analysis of minimal cost of living in Vancouver, and 

WHEREAS, the present schedule does not take into account 
the high staff utilization in determining eligibility 
for overages, and 

WHEREAS, the Province could adopt the City of Vancouver's 
proposed schedule without appreciable increased cost, and 

WHEREAS, a schedule recognizing these differences was 
submitted to the Honourable Mr. Gaglardi on February 7, 1972, 

THEREFORE BE IT RESOLVED that the Vancouver City Council 
requests a meeting with the Prime Minister and the 
Executive Council of the Provincial Government to discuss 
the implications of the new schedule on the City of 
Vancouver before the regulations are finalized. 

RECOMMENDED that the foregoing motion be approved by Council. 

FURTHER RECOMMENDED that the report of the Board of Administration 
dated April 14, 1972 be received for information. 

The meeting adjourned at approximately 2:05 p.m. 


********** 
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CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 


A Regular meeting of the Council of the City of Vancouver was 
held on Tuesday, May 2, 1972, in the Council Chamber, at approximately 
9:30 a.m. 

PRESENT ; His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, Hardwick, 
Linnell, Phillips, Rankin, Sweeney and 
Wilson 

CLERK TO THE COUNCIL R. Thompson 


PRAYER The proceedings in the Council Chamber were opened with 
prayer . 

'IN CAMERA' MEETING 

The Council agreed to an 'In Camera' meeting later this day. 

ADOPTION OF MINUTES 

MOVED by Aid. Broome, 
SECONDED by Aid. Bird, 

THAT the Minutes of the Regular Council meeting (including 'In 
Camera'), dated April 25 1972, be adopted after marking as present 
Aldermen Rankin, Sweeney and Wilson in respect of the 'In Camera' 
portion. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Adams. 
SECONDED by Alderman Broome, 

THAT the Council resolve itself into Committee of the Whole, 
His Worship the Mayor in the Chair. 

- CARRIED 


BOARD OF ADMINISTRATION AND OTHER REPORTS 


WORKS AND UTILITY MATTERS 

Water Main Installations 
(Strathcona Urban Renewal Project) 

MOVED by Alderman Broome, 

THAT the following report of the Board of Administration under 
date of April 28, 1972 be approved. 

'The City Engineer reports as follows: - CARRIED 

"On July 15, 1971 Covincil adopted a report from the Standing 
Committee of Council on Planning and Development dealing with the 
Strathcona Urban Renewal Project and the Senior Governments ' parti- 
cipation (on a 50% - 25% - 25% (City's share) basis) therein. Part 
of the project consists of upgrading the existing water distribution 
system. 

To meet the requirements of the Senior Governments, tenders 
were called for the installation of water mains (labour only ). The 
tenders were opened by your Board on April 17 » 1972. 


continued 
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WORKS AND UTILITY MATTERS (CONT'D) 


Water Main Installations 

(Strathcona Urban Renewal Project) (cont'd) 


The low bid of $65,752.20 was received from the City. The 
City will pay 25% of this amount. The only other bid received 
was from G.W. Ledlngham for $132,621.^0. 

In order to commence construction the City Engineer RECOMMENDS - 

(a) That the Contract for Installing water mains within 
the Strathcona Urban Renewal area be awarded to the 
City. 

(b) That the $52,000 allocated for this work, as well as 
the other costs not tendered, be appropriated In 
advance from the 1972 Capital Budget, Reference No. 
10-05-02. " 

Your Board RECOMMENDS that the foregoing be approved.- 


FINANCE MATTERS 

Investment Matters; March 1972 

MOVED by Alderman Adams, 

THAT the following report of the Board of Administration under 
date of April 28, 1972 be approved. 

- CARRIED 


"(n) So 
(b) 


ocurity ti-ans.-jctions during the month of March, 1972 
inmary of Sccui'itics held by the General and Capital Accounts 
as at March 31, 197? 


(a) GEWsRAL AND CAPITAL ACCOUOT TR,\N^ACTT01?S 

Maturity Maturity Tcnn Annual 

finto Ty pe of Securi ty Drtto Value Cost Dnys Yield jo 

Ba nl-c Dcpor.it iiloccipts Piirch.-snd for Kcdcmption in March, 1972 

Mar. 1 Royal Bank of Canada Mar. 30/72 $ 904,018.68 

1 " " Mar. 30/72 1,506,697.31 

2 Torcnto Dominion Bank Mar. 30/72 502,140,27 
7 MeiNJantile Bank of Can. Mar. 30/72 602,041.64 

:.7 Banlc of B.C. Mar. 30/72 1,001,958.90 

\% Bank of Montreal Mar. 27/72 600,197.26 

J!7 " " " Mar. 28/72 1, 000,, 0!i9 > OA 

117,1/73.60 


$ 900,000 

29 

5.62 

1,500,000 

29 

5.62 

500,000 

28 

5.58 

600, 000 

23 

5.40 

1,000,000 

13 

5.50 

600,000 

3 

4.00 

1,000,000 

1 

3.25 

ICO. 000 




Bank Deposit Recripts Porchnsed for Redemntion after Mnrch 31, I972 

Mar. 20 Banlc of B.C. Apr. 28/72 $ 804,803.95 $ 800,000 39 5.62 

21 " " Apr. 28/72 1,005,861.37 1,000,000 38 5.63 

22 Canadian Imperial Bank Apr. 28/72 1,005,676.71 1,000,000 37 5.60 

23 Tbronto Dom. Bank Apr. 14/72 903,026.96 900,000 22 5.58 

24 " " " Apr. 14/72 1,003,210.41 1,000,000 21 5.58 
28 Mercantile Bank of Can. Apr. 14/72 1,002,608.22 1,000,000 17 5. 60 
28 Toronto Dom. Banlc Apr. 28/72 1,406.813.21 1,400 .000 31 5.73 

$.7.132.000.83 S7aco.or>o 
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FINANCE MATTERS (CONT'D) 
Investment Matters; March 1972 (cont'd) 

SIMKIKX? FUND TRAHSACTIOM 

Maturity Maturity Term Annual 

D a<[c Type of Security Date Value Price Cost Yrs/Mos Yield 

Debcniurc Piirchascd 

Maif. 15 * City of Van. 7li^ Mar, 15/82 $119.137.17 $100 $119.137.17 lO/O 7.50 
* Direct icsue of local improveraenb debentures to Sinking Fund. 

(b) SUMMARY OF SECURITIES tIELD AS AT MARCtI 31. 1972 

GENERAL AND CAPITAL ACCOUNTS ONLY 
TWo of Socuri-ty Par or Maturity Value Cost or Book Value 


Shcrt Term 


Dejosit Receipts due 1972 $2,132.000.83, $7.100.000.00 

Medium Term 


B. 


1 


• Hydro & Pov;er Authority 7% 

ftrity Bonda due Sept. 1/75 $ 200 . 000.00 $ 200.:?p5.59 


RKOJ^lENnmON 


Recommended by your Board that the report of the Director of Finance on Investment 
Matlters (Various Funds) for March, 1972 be confirmed. " 


1972 Single Family Residential Property Taxes 

MOVED by Alderman Sweeney, 

THAT the following report of the Board of Administration under 

date of April 25, 1972 be received for information. 

*^ ' - CARRIED 

* Your Board has received the following report from the Director of Finance, 
for Council's Information. 

'The various mill rates for the 1972 real property tax billing are now 
established and the combined results are herewith presented for Council's Information. 

Hilt rates 

J271, 1972 _ 

General purooses 15.8 mills TS.^ mills 

School purposes 30.102 29.586 

Hospital purposes .92 .8'» 


Property Taxes - Av era ge Single Fami ly Res Idence 



1971 

J172. 

ir*- rease 

1972 over 




Amouivt 

% 

General purposes 

$270 

$293 

$23 

8.5i^ 

School purposes 

231 

2'tl 

10 

'1.3 

Hospi&l purposes 

-J. 

7 


.0 

Total taxes 

508 

5'«1 

33 

6.5 

Less Home-Owner Grant * 

170- 

185- 

15- 

8.8 

Net taxes 

M' 

nr 

TS 

5.3 





Vf> provision Is made In this 

table for the add 

t lonal 

$50 home -owner grant 


for owners over 65 years of age. 
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FINANCE MATTERS (CONT'D) 
1972 Single Family Residential Property Taxes (cont'd) 

** The taxable assessed value for general purposes (100% land plus 7S% 
of Improvements value) are — 1971 - $17,120, 1972 - $18,559. 


Provincial vs. Local Sharin g of School Cos ts 


The following information Is extracted from a report by the Department of 
Business Administration of the Vancouver School Board. 


Year 

Local 


Provincia 1 


Canada Grants, 

Total 


Contrlbut ion 

Contribution 

Other income 6 

Budget 






Surplus 




Amount 

i 

Amount 

% 

Amount 

% 


1967 

$20,8'»8,108 


$21 ,867,618 


$1,762,827 

k.0% 

$'♦'♦,'♦78,553 

1968 

23, l** '♦,156 

'♦7.0 

23, '♦95, '♦'♦7 

'♦7.7 

2,635,798 

5.3 

'♦9, 275, '♦01 

1969 

25, 81*3, '♦73 

'♦8.7 

2'^, 715, 565 

'♦6.6 

2, '♦89, 739 

'♦.7 

53,0'i8,777 

1970 

27,571.21'^ 

'♦7.1 

27,796,9'^9 

'♦7.5 

3,12'»,'»'^0 

s.t* 

58, '♦92, 603 

1971 

30,961,5'^5 

'♦6.1 

32,680,767 

'»8.6 

3,526,277 

5.3 

67,168,589 

!972(est.) 

32,517,893 

'»6.'» 

33,072,8'»'» 

'♦7.1 

'♦,561 ,875 

6.5 

70,152,612 


Note: The local contribution, as levied on the Tax Roll, Is higher than the figure 
shown, by the amount of the Home-Owner Grant. However, the Home-Owner Grant 
Is actually paid by the Provincial Government so the local contribution has 
been reduced and the Provincial contribution Increased. Historically the 
Provincial Government has paid approximately 50% of the total Local and Prov- 
incial costs. Tliey are still doing so when the Home-Owner Grant Is taken into 
account." 

Your Board submits the above report of the Director of Finance to Council 
for information. ' 


BUILDING AND PLANNING MATTERS 

Proposed Amendment to Area 'A ' : 
Champlain Heights 


MOVED by Alderman Hard wick, 

THAT the report of the Board of Administration dated April 18, 
1972 re 'Proposed Amendment to Area 'A': Champlain Heights' be 
deferred for consideration at the public meeting to be held during 
the regular Council meeting on May 9, 1972. 

- CARRIED 

SOCIAL SERVICE AND HEALTH MATTERS 

Travelling Youth Program; 1972 

MOVED by Alderman Bird, 

THAT the following report of the Board of Administration under 
date of April 21, 1972 be approved. 

- CARRIED 
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SOCIAL SERVICE AND HEALTH ilATTEjtS (CONT*D) 
Travelling Youth Progfimiji l|j>7g (cont'd) 

•Your BOAKS SUBMITS the following report of the' Direetor 
of Welfare and Rehabilitation. 

'*0n March 16, 1971, City Council approved 'a policy an{i 
progr/ii^! to provide accoinniodation and sueals for travelling* youth under 
the af,e of 25 years. On May 11, 1971, City Council approved a num- 
ber of policy and program changes to the original submission. 

Th ese Tv.'o Reports Specifically 

1, Established a four day meals and lodging policy of 
granting assistance to t.ravellilng young Canadians or landed 
inwiigrants ;jndor the age of 25 years, seeking help in the 
City of Vancouver and prepared to sign a declaration of need 
in accord vjith the provisions of the B, C, Social Assistance 
Act, 

2, Established a central referral system in "the Trailer" v/h.i.ch 
served as a screening and referral centre for travelling youth 
seeking accommodation and meals, 

3, One staff person v;as provided as a c&ordinatcr to develop 
a work program for travelling youth, 

4* Found hostel accomrr;odation in nine locations operated by a 
variety of organisations plus a hone placcinont program under 
tlie direction of the MGtropolit£.n Council of United Churoherf, 

B, Supportive Activities and Program s 

1, Consultation and coordinating communication of public and 
private agcnciv^s was affected by a '.veekly meeting of heads 
of a number of City Departments' including V/elfare, Health, 
rarks and Recreation, Social Planning and Community Develop- 
ment, and the .Police, Representatives from United Community 
Services, Children's Aid Society, Federal and Provincial 
Governments also attended the meetings. This proved to be 

a very effective communication mechanism and it is planned 
to continue this committee in the summer of 1972, 

2, Health cervices v/ere provided tiirough a referral-appointment 
system v/orked out by "chc departmental coordinator and the 
Director of Social Services of the Vancouver General Hospital, 

Two public health nurses from the City Health Department 
ran clinics in the vaiious hostels and other areas where the 
young triinsients congrcguto, and made referrals to the Out- 
patient Dapartmont of the Vancouver General Hospital, 

Dr, Bonham advises that he plans to submit a separate report 
to Council on the activi'^.ies of his Departiiont on tliC sujrar.cr 
ti'avelling yoirLii yroirxain, anci hi;s proposals for 1972, 

3, Sur.TOcr recreation p)'>ogra:::s of the Parks .aiid Recreation Board, 
crop-in centrcf , ovcning profjram::, coffee clubs cf various 
clmrchot? one Opportwnity for' I'outh gVem^pQ wer« lo'-^-kKyoifll and . 
scr tte: rd throughout UIm City for the ;j^urpcse Of circutr.ventinu 
largo crowds, . 

;' ■ . • ■ ' " ■ ■ ■' 
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SOCIAL SERVICE AND HEALTH MATTERS (CONT'D) 
Travelling Youth Progr—; 1972 (cont 'd) 

1, Acftncic.'i and iiidxvidua] a aKsociatod v/ith tho 1971 summer 
travelling: j-^outh pro[;rar.i operated by the Department advise 
that tlie Tour duy policy pj'oved adequate and the avcra^^e 
stay v.'ari ncme tiling;, leas th::in four days, Tliose v.-ho noedod 
additional tinie by reason of illneas or knov;n job placemf3nt 
v/erc f,rantGd a four day extension* The Trailer proved to 

be a hiclily efficient and successful operation. It provided 
a focal point for travelling youth in need v/ho, in previous 
years, v;ould have created major jam-ups in our local officen. 
From Kay 2? to December 31, 1971, the .Trailer handled over 
23,000 travelling youth. It is interesting to no,te that, of 
the 23,000 handled by the Trailer, only 430 subsequently applied 
for regular social allov/ance. This would tend to support v;hat 
■ was originally anticipated, that a four day stay policy is 
realistic, 

2, A V/ork Progran Coordinator v;as appointed and, v/ith the Tran- 
sient Director, and the Assistant Regional Director of the 
Provincial Alliance of Businessmen, formed a cornnittee to 
develop v;ork programs outside the City of Vancouver which 
would servo to drain off some of the very large transient 
population expected. 

Several large firms were prepared to cooperate in reclamation 
and conservation '.vork projects and, at their ov.ti expense, worked 
up proposals which could have provided short term employment 
for thousajids of young transients. Fortunately , the influx of , 
young transients dia not reach the crisis proportions that • 
preliminary surveys of the Department of Citisenship indicated, 
and the projects were not needed. 

From July to September the V/ork Program Coordinator developed, 
in conjunction v/ith Hostel operators, conanunity job placement 
programs for transients. Some 412 young persons were placed 
in temporai-y or continuing employment through this program. 
Generally there was eager response by the youth to any job 
offer, 

3, The most significant input' into the Travelling Youth program 
in 1971 was the Home Placement program, operated by the Metro- 
politan Council of the United Churches, The administrative 
costs of this program, v/hich amounted to approximately $11,000 
were covered" by the Secretary of State's office. The per diem 
cost of hone placement v/as covered by our department, cost 
shared by the Provincial Government and the Federal Government 
through the Canada Assistance Plan, In the surrjner of 1971, 
over 8000 home placements were made. This resource provided 
an opportunity to accommodate many young people v.'ho could 

not fit into the regular hostel programs and also for young 
married or common-lav/ couples. 

In addition it served to distribute the young travellers 
throughout the city and provided an opportunity for many 
Vancouver citisens to become acquainted v/ith young people 
from all across Canada, It is interesting to note that a 
number of Vancouver citir.ens v/ere so pleased v/ith their 
young guests that a few returned the money paid to them 
for tlie home placement, 

D, Recorrnicnd-xtior.J'! 

• ■ ■ — - - — - ■ ! - - I II 

The Director of V.'elfarc and Rehabilitation recommends that: 

1, The policy and program of 1971 be approved for 1972, namely 
that: 

a) A Youth Referral, and Placement Centre (in a trailer or 
store front) be operated bctv.'con the hours of 2 p,m, and 
12 p.m., £j(.;vcri days a v;ock from May 15th to October 15>th 
(15 months). 
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SOCIAL SERVICE AND HEALTH MATTERS (CONT'D) 
Travelling Youth Program; 1972 (cont'd) 


b) 


c) 


Sufriciont bed i;pacc:3 be provided under the Provincial and 
Crinc.-.dct A r.T.i. stance Plan co.it nliaring (a minimum of llO'j bed 
spacer. v;ill be available each ni[.',ht in city and coninnuirty 
hostclr. and tlio liome placement prof.ram, (to be operated by 
the hetropolitan Council of the United Church, ) 

(The I-Tetropolitan Council of the United Churches has in- 
dicated verbally that it is prepared to operate a similar 
program in 1972, ) 

Utilisation of the NOV/ referral centre of the CRISIS 
Centre to handle enquiries from summer travelling youth 
during the hours v;hcn the department's referral centre 
is closed and to direct people to available 'hostel beds. 
The morning after such a referral, .Department staff v;ill 
complete the necessary documentation, 

NOTE: V.'c are advised by a representative of the Secretary 
of State that their participation and provision of accom- 
Hiodation in 19?2 will be similar to 1971. In effect, 
this means that tiicy \-:±ll again finance the administriticn 
costs of the home placemejit program and v/ill sponsor 
approximately 100 beds v;hich vri.ll be available to travelling 
yout]), Canadian or otherwise, v;ho are able to pay nominal 
charge of 75fJ per night for accojnmodation only. 


E, Est-innted Cost s 
1, Staff Costs 
Item 


1972 Costs ■ 1971 ExDcnscs 


[Si 

(c) 
(ci) 

(e) 
(f) 

(g) 


Unit Director (9 mo,) 
1 Social V'orker I 
(Hostel Coordinator) 
6 months (? 735/mo, 
1 Social V.'orker I 
(\7ork Coordinator) 
6 months 

3 Social Service Asst, 
5 months for Youth Re- 
ferral Centre © 563 
each per month 

1 Clerk Stcno, II 
(9 months) 

2 Clerk II 
(pacific Hostel) 

5 months © 491 each 

per month 

2 Clerk II 

5 months Q l^^l each 

pex' month 

Fringe Benefits G? 105^ 
Auto Allowance for 
Hostel Coordinator 


$U10,00 


6U5.00 


4910,00 
4510,00 
21gg,00 
500,00 


$9000, 00 
3750,00 
3750,00 

3316,00 
4000,00 

4419.00 
4419.00 
3765.00 
1050,00 


Over or 
Under 

-9000,00 
+ 660,00 
-3750,00 

+ 129.00 
-4000. 00 

+ 491.00 
+ 91.00 
-1577.00 
- 550.00 


$24,963.00 $42,469.00 -$ 17,506.00 


i -■ 
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Regular Council, May 2, 1972 8 

SOCIAL SERVICE AND HEALTH MATTERS (CONT'D) 
Travelling Youth Program: 1972 (cont'd) 



D. .1 1 CO h ' (;*^!l!;f .1 




a) 

6 iMOi-.tlir. O 300 

$1}>00.00 

$i;:oo.oo 

^ $600.00 

b) 

Data Procc.';-.£;?.ng 

■ ' 3000. 00 

3000.00 

nil 

c) 

Tclcplione 

700.00 

700.00 

nil 

d) 

Telephone Pagers 

260 » 00 

390.00 

-130.00 

e) 

Furniture 

nil 

345.00 

-34 5,. 00 

r) 

Xerox and printing cost 

s 2740.00 

2740.00 

nil 

g) 

Dictating equipment 

nil 

605.00 

-605.00 

h) 

Typevn'itcr 

nil 

500.00 . 

-500.00 



$S'iC0.00 

$9/.^i0.00 

-$9'-^0.00 

3. 

HO'7 Referral Service 





bi' Criisis CentrG 
(Emergency telephone 
ansv.ering and referral 
services) 

360 shifts C? $10 per 

shift $3600.00 $3160,00 - $440.00 

4. Cross Cost j^37j0i>3L0 p , •'^35,209„.Op -$l?^,j246.00 

5. Less: 

100;^ recovery from 
Provincial Govern- 
ment on Pacific }Iostcl 

$4,910 

507$ Canada As- 
sistance Plan 
Staff cost shar- 
ing $10,027 
255^ Provincial 

cost sharing $ 5,013 19.950 32,9*^7.00 

6. Net estimated City cos t $.L?jJ:.l3 $22,lf,2.00 J jP39. C0___^ 

NOTE: The number and cost of staff and equipment costs required v/ill 
be $ 5,039.00 less by deletion of the follov/ing: 

(net City cost) 

a) One Social VJorker I - Job Coordinator 

b) One Unit Director for 9 months 

(in 1972 this v/ill be covered by the Single Persons 
Branch Head. ) 

c) One Clerk Steno II for 9 months. (Covered in 1972 
by permanent Departmental staff.) 

d) No. additional expenses for furniture and dictating 
equipment. 

Cost Shnrinr, v/ith Province 

The Director- of V.'elfare and Rehabilitation has discussed cost sharing 
of this program v.ith senior Provincial officials. They have given 
verbal approval to cost sharing as outlined above. 

Availabilit y of Funds 

The Comptroller of Accounts advises that additional costs, if approved, 
can be provided from the contingency reserve fund. 


continued 
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SOCIAL SERVICE AND HEALTH MATTERS (CONT'D) 
Travelling Youth Prograa; 1972 (cont'd) 

t. R eport, of thn A'.lo' m ' ; Director of Personnel .Sorvicnr? 

The Acting Director of Personnel vServices reports as follov/s: 

"I have reviev;cd the proposed duties and responsibilities of 
these ncv/ temporary positions and recommend that they be es- 
tablishcKl in accordance v/ith the following summary. It is noted 
that the classifications recommended are identical to those es- 
tablished for last year's program," 


4nci;jnbent , Proposed Classification Effective 

Date 


] New Teraporary Position Social \7orker I " Approx, May 1- 

postel Co-ordinator) P,G, 19 ($703-735)*=** Sept, 30, 19?; 

New Temporary Positions Social Service Assistant I Approx, May 1- 

PoG, 17 ($563-673) * Sept, 30, 197- 

i. Nev/ Temporary Positions Clerk II Approx, May 1- 

P,G, 12 ($451-537) * Sept, 30, 197: 

A New Temporary Positions Clerk II Approx, May 1- 

^Pacific Hostel) P,G, 12 ($51-537) Sept, 30, 197' 

1971 2nd half rates. 

Plus two pay grades for continuous afternoon shift 

Plus one pay grade for rotating shifts and plus one pay grade 

for additional responsibility 
Effective range under Personnel Regulation l60-l(a)(2) 

C . Co ncurrence by I-!nnicipal and Rep;ional Employee's Union 

This report has been discussed vri.th the acting Business Manager 
of the Municiapl and Regional Employee's Union v;ho concurs v.'ith 
the establishment of the teir.porary positions at the classifications 
shown and notes that shift differentials are involved, 

J^OTE: Attached to this report are the following: 

Appendix I A list and description of bed spaces that will 
be available for the program in 1972, 

Appendix II Statistical analysis of summer travelling youth 
handled through the Youth Referral System from 
May 27 to December 31, 1971» 

Summary • of Recornendations 

The Director of Welfare and Rehabilitation recomir.ends that: 

a) The Travelling Youth Program outlined in this report be 
adopted, 

b) The additional funds required estimated at $17,100 be 
provided in accordance with the recommendations of the 
Comptroller of Accounts, 

c) The requested temporary staff positions be approved in 
accordance v/ith the report of the Acting Director of 
Persciv.icl Services, " 

ipm BOARD RECOMj-lEMDS that the recommendations of the Director of 
Welfare and ftchabilitation be adopted, ' 
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PROPERTY MATTERS 

Sale of City Owned Lot 

S/S Powell Street, East of Salisbury Drive 

The Board of Administration under date of April 28, 1972 
submitted the following report re sale of City owned lot, south side 
of Powell Street, east of Salisbury Drive: 

'The Supervisor of Property & Insurance reports as follows: 

"The ovner of Sub. B of lot 5, Block 2, Sub. E, D.L.. 183, situated on the 
South r.lde oi" Powell Street, East of Salsbury Drive, has aubmittcd an 
oiXvr to piu'chase the City-o;med lot abutting the West boundary oi his 
property, and one foot of the City-cvTiPd lot abutting the eastern side. 
The eaves oj' the buildinj? on the privately- owned lot presently encroach 
over the City-owned lots on each side. The lots in question are in an 
M-2 Industrial zone. 

City-owpd Jjot A of Lot to the West of the privately-owned lot, is 
2h* X 99' t v-hich the northerly lourteen feet are required for futui-e 
Tovell Street widening, and the Southerly ten feet for lane purposes. 
The reduced size of the lot to 2ii' x 75' makes it too small for indepen- 
dent develop-TiGnt, and the Director of Planninr* has rectKtimpnded that it 
be sold and cor.solidated ^fith abuttin,-; Sub. 3 of Lot $, The Citv-owncd 
Lot to the Eftst of the privately-o^*ned Lot is of a sufficient size for 
independent development, even after the dedication of the northerly lU 
feet for future hif^hway purposes. However, in order to validate the en- 
croaclinient, the Director ol Plannint; has reco.irmended that the Westerly 
one foot of lot 6 bo sold to the o'/mor of abutting Sub. B of Lot 5, and 
consolidated with Lot A of Sub.^andthe privately-o^*ned lot, to form one 
parcel. 

The ovmer of the privately-oi<med lot has submitted an offer to purchase 
the Vfest one foot of the City-o^med lot lying to the East of his pro- 
perty and City-otmcd Lot A, abut tint* the West boundary of his lot, for 
the sum ol t$,2hO.(X), plus $1?0.Q0 towards the cost of consolidation 
and docuijentation. In addition, ho has agreed to dedicate for highvay 
purposes the northerly 7 feet of his own property, provided he is per- 
mitted to allow his building to encroach onto the widening strip for a 
period of five years. This offer is considered to be fair and reason- 
able . 

The matter of the direct sale of the City property is submitted to Council 
for consideration. 

In the event that Council approves the direct sale of the aforementioned 
City-o^med properties to the owner of the privately-ovned lot, then it is 

RECOf-r-niJJDED that Lot A (except the North lli feet and except the South 10 
fech) of Sub. 5 of r,ot 2; and the V7cst 1 foot of Lot 6 (except the North 
ll^feet and except the South 10 feet). Block 2, both of Sub, E, D.L. 183, 
be sold to the oi.ner of Sub. B of Lot 5, Block 2, Sub, E, D.L. I83, for 
the purchase price ol $5,21)0.00, plus a proportion of the IS'72 taxes, 
registration fees, and $150.00 toirards the cost of consolidation and 
docimentation, on ths following conditions; 

(1) the dedication of tho northerly seven feet of Sub. B of Lot $ 
for highvray pm'poses; 

(2) the consolidation of Sub. B (ex. the North lit feat and ex. the 
South 10 feet), Blonk 2, Sub. E, D.L. I83 with Lot A (ex. the 
North 1.'; feet and cxc. the South 10 feet) of Sub. 5 of Lot 2, 
and the Wast 1 Icot 9t T^t 6 (cxc. tho North ill feet atid oico. 
the South 10 feet). Block 2, Sub. E, D.L. iS^i 

(3) +ho City tc inter Int^ an agreement ;with the ownnr permitting 
the build :ir.'c existinr on Sub. ^3 to cnnronch onto the widening 
strip lor Povoll Street lor a period ol ? years, the agreement 
to contain a six-month cancellation clause." 

Your Board submits the loregoinp report of the Sirnervipor of Property and 
Insurance to Counnil for its consideration and reooimrndation. ' 
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PROPERTY MATTERS (CONT'D) 
Sale of City Owned Lot 

S/S Powell Street, East of Salisbury Drive (cont'd) 

MOVED by Alderman Bird, 

THAT the City owned properties In question be sold on a direct 
sale basis to the owner of the privately owned lot as referred to 
in the report, and the recommendatibn in the report from the Super- 
visor of Property and Insurance be approved. 

- CARRIED 


PERSONNEL MATTERS 

A.P.W.A. Delegate Pro-Tem (B.C.) 
G.H. Lawson (City Engineer) 

MOVED by Alderman Llnnell, 

THAT the following report of the Board of Administration under 
date of April 26, 1972 be approved. 

- CARRIED 

*Tha City Engineer reports as follcnrai 

"llie American Public V,'orl3 ARCoclatlon Region IX Director 
has requested that I accept the cippolntr.nnt to the position of Valnyata 
Pro-Ten, for the f i&vlnca of "rltish Coli;vbla for tha cr.lcndar yycr 1972. 
The P?l«.t,cte Pro-Trr is responsible for rcprcsGntinc, all A. P.'/. A. neibera In 
his nrcn, vrlll sub:?.it Rf;;ri-flnaual reports to the Ucpional Director and will 
he rt'sponalblc for inlciotln,': tlic of fori, to c.Hea!)llcU a Clu<pter In this area. 
The position tpr:::inate3 In each area wiicn a Cnpptcr lo fornally cbartcrcii 
at vhlch tins the Chapter selects Its repular representative 

Tlie City Ln:.;lncer has rerularly nttondcd the A'..-€rrican 
Public VorkG Asaoclation conference and I hellcvt; it to be In the. beet 3.?iit(5rc3t 
of tbo City lo p.-rtlclrate In thr- sffnira of the Assnclation sine It'i nctl- 
vitios arc directly coaccrneci with cdttcro with which we ate tleeply InvoJvad. 

The Delepate Pro-Ten is Invited to nttRnd and partlcirate 
In tbr r.-rlon IX I'.ou.Te of rolerates ncctlnr. nclietluled for Halt Lci-.c City , 
Utah or. riii'cy, Mr.y 5th, 1972 at the Association's cr.pcntse (other than t'l-? 
one dry'n loavr of ab.>.?Ttco - I by .Vt'O. ^'a will r.lso carticlpato In the snnu.-'l 
? cctjnfe of the l.oucte DriLey.r.tea, to be held at the sawe tlr.'C as the Arierlcan 
Public '.7or^3 Conf.ress and Eouiprent Shov which I ar- scheduled to attend in 
Minneapolis In the Fall of 1972. 

I, therefore, PECO^-MEND that the City Engineer bo authorized 
leave of absence with pay on I'ay 5, 1972." 

Your Doard RncOiCvSNDS that tho forettolns report of the 
City Engineer be adopted. ' 


WORKS AND UTILITY MATTERS (CONT'D) 

Containerized Refuse Collection 

MOVED by Alderman Wilson, 

THAT the following report of the Board of Administration under 
date of April 24, 1972 be received for information, and a copy 
furnished to the Miscellaneous Workers Wholesale and Retail Delivery 
Drivers and Helpers' union. 

- CARRIED 


continued . . 
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WORKS AND UTILITY MATTERS (CONT'D) 
Containerized Refuse Collection (cont'd) 

• The City Engineer reports as follows: » 
"On April ?.5, 1972 Council approved the Board report 
recoimnending retention of the City's containerized refuse collection 
service in all sizes of containers now providad. A.t that time Council 
requested further information on the breakdown of expenses and income 
by container size, particularly for 1972, as well as other inforroatf.on 
which is provided below: 

RATE CMi^MGES 

The City operates an "at cost" containerized collection system. 
Rates are set to recover expenses, including all overheads and interest 
on cspital plant. To avoid changing rates every year and thus inconven- 
iencing the public, rates are changed every 3 or 4 years and set so that 
a surplus occurs in the early years and a corresponding deficit in the 
later years. 0.»er the full period the system breaks even. Such a rate 
change vas made effective January 1, 1971. Rates were increased on all 
container sizes for the next three year period anci contrary to stare— 
nents made by various delegations in Council, these rates have not been 
reduced back to the original. They remain at a raised level sufficient 
to break even over a three year period. However, for the firat time in 
1971 et the tiaie rates were being changed, e surcharge of $50,000 was 
introduced for the purpose of creating funds for future expansion of 
the service. This was in addition to provisions which already exist «ind 
are incorporated into the rate for financing equipw.ent replacoirent £.i- it 
vrears out. The introduction of this surcharge which was being r-3Ccvored 
. through the rate system made the operation no n— competitive with privote 
industry, which does not recover such surcharges itself. A.s a result, 
the containerized operation declined, as shown on the graph 

SCAVEN6IM6 IM USE- 1^7 U 1972 


I80O 
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WORKS AND UTILITY MATTERS (CONT'D) 
Containerized Refuse Collection (cont*d) 

Attor ccnplointa l>y ttiy Outside Uniou end a r •conn<?;jaQticn oy tna City 
Ennineer to remove the nurcnnr':;c, tnic vcn done by Council in July of 
1971. Rrniovnl o£ tiio ourchaigo hno hnd vhe effcci: cecsired, ao riaovrn 
in the grnnh, namely, atatoilizing of the operation end a cc!i?sncion of 
lQ£;soa. Tiia opernvion io still, hovcvor, below the l';:vel r.riica oxioccd 
prior to the eurcharrjo being inpoocd, but ia tocoverintj slo'-rly, Tho 
irapooition nnd oubacquent removal of tho nurchorge v-ao an abnornal 
change in the rate otructure. The rate increaans vhich have alv^aya been 
nade nomally, were aede in 1971 and remain in force. 
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ppjAiaaffl DY cc'TTAiirr.a size 

For 1972 it in oatiraated that tho coat— revenue picture for the 
containerised eervico x/ill ba as followot 

Sanitation Branch Billing & Total 

Operating Cosst Acxminiotration Diononial Exp. Revenue Net 


$ 550,850 $ 73,200 $ 45,000 $670,050 $680,000 $ 9,950 


It ohould bo noted that the above are eatinatea v.-hich eaaume 
chanvjes in vorjcn, other costs and rovonus^a viiich \rill occur in 1972. 
Tho breokdo-.rn of revenues and exponoio by container size is oatimated to 
be : 


Expsnsaa Revenuo Net 

1 cubic yard - $ 40,650 $ 35,700 - {i? 12,950) 

2 cuoic yard - 251,400 253,700 + 2,300 

3 cubic yard - 370,000 390,600 + 20,600 

» 

Totalo $ 670,050 $ 630,000 9 9,i^ii0 


Ad has been noted previously, 3 culjic yard rovonuen ore eot to 
recover a cnall aurplua vmich oubExdizcs the 1 cubic yard ciso contolnerB 
thnr ore not pioviaed by private induatry. In totcl, thc; cyr--urra brcoko 
even «nd no auboidy ia required. There are 170-1 cu. yd. ,703-2 cu.yd. and 
722-3 cu.yd. containers, totalling 1,595, in use as of April 21, 1972. 


The preocnt dump rate per 1 cubic yard contoinor ia J;»2.75. 
One cubic yard is equal to 11 cans for which tnc charge io 25^5 each. 
Uleven cnncs nt 25^ cornea to $3.75 for the equivalent amount of rcfxice 
removed, 'inue, tho can rates end the 1 cubic yard rouoo ar;^ iic.v- in 
balance. If the 3 cubic yard containcra vmre diccontinu«d thu 1 cubic 
yard rate %70uld have ro be raised. Tnis vould inuncaiately >nok<.j cana 
cheaper and ncople %ould ovritch to these. Thio would be undesirable Cor 
ia«ny rc-ooonn including unninhcly colloctiono cr lar^a nunbara 01 ciano aa 
•mil Dti "chc need to buy Tic\f pncker trucks to pick up mo excro roifuso 
collected in form. Th^se pnckor trucka would totsc in tuo orcier of 

^90,000 and thia amount could not ba recovered oy tue rale oi container 
trucks b'-'cau'.ie tneiso would still be needed at Icuat partially, -or 
collecting tho rc^maining containers. Container trucho would ouLll have 
to cover equivalent disConcen to pick up fewer containora on route, thua 
making the operation lees economic atill. 


Tnc trirtinT c-^'^.un incjrii-.ou r.iu-vico in t.-:.-;:-.jl , i;': x i vo. no a'l 
cojico £ rid J. n n-).. I^'.'.Lng ru.inidiiird J/y t:rt>: pryern not Lhut i.'lfcir 7 1 rc •> the 
cc.rvic'-. . Tan fjurnlu.T recovered by tho 3 culJi.c yi\x-d aize vhich X3 u;:-- .i to 
cover r.Tinll dcficitn by tiio c-naller niseo, io n rE.a';onnble arrunvT. incn . 
In tiio -yatcin, tiny one contoinor oe ray G.Lise can provide a rev';nua rurrjlim 
vhile i^'iy other concainer nny produce o loos, bo long as the total ryotcm 
brc?ak£3 even. The present eyatcxR ia the noat economic and deaix-ablo arrange 
roent for tho CiCy. 
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WORKS AND UTILITY MATTERS (CONT'D) 
Containerized Refuse Collection (cont'd) 

I 

Ratoa have been eat for a three year period to balance coats 
ogalriox rravcnaos. Indications are that these rates vrill work out about 
right in rhio period. No chctngos in the rates are foreseen until the next 
nomal review. " 

Your Board eubodts the matter to Council for INFORilATION,* 


SOCIAL SERVICE AND HEALTH MATTERS (CONT'D) 
West End Public Opinion Poll 

The Board of Administration under date of April 17, 1972 
submitted for consideration, the following report re West End Public 
Opinion Poll: 

Your Board submits the following report of the Director of Social 
Planning/Community Development » . . 

"On November 19, 1971, and January 21, 1972, City Council approved 
$3,900 to conduct a Public Opinion Poll of West End residents. 

Representative opinion of West End residents is one necessary 
ingredient of planning for the West End. The opinion of present 
West End residents can nov; be added to existing information and 
used as a guide to Council when deciding on policy guidelines 
for the West End. The Kest End Policy Guidelines Report, including 
policy recommendations, v:ill be submitted to Council by June 1972." 
The Public Opinion Poll Report makes no recommendations. 

nie West End Public Opinion Poll found that residents are satisfied 
.overall with their life in the West End. The poll also pointed 
out that there are certain aspects of West End living with which 
residents tire dissatisfied. It showed that the degree Of dissat- 
isfaction varied markedly between different types of residents 
and between different geographic sub-areas of the West End. 

A copy of the Part I Report presenting a Summary and Conclusions 
of the Poll is attached for the INFORMATION of Council. A Part II 
Report containing a detailed description of poll findings, and 
Working Papers with computer printouts are available in the Depart- 
ment of SP/CD for persons interested in more detailed information. 

RECOMMENDATION 

Preparation of the poll generated interest among West End residents 

and created a demand for copies of the report. The Director of 

SP/CD recommends that Council approve an expenditure of $650 from 

the Department's 1972 Purchase of Outside Services Budget to print 

500 copies of the Part I Report and 75 Part II Reports for distribution 

mainly to the West End residents." 


Your Board submits the foregoing report and recommendation of 
the Director of Social Planning/Community Development, and the 
Public Opinion Poll of Ifest End residents for Council's 
IN''ORMATION and CONSIDERATION. 

It is RECOMMENDED that the usual City procedure apply on free 
distribution, e.g. to Libraries, and there be a charge to other 
interested persons based on cost. ' 
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SOCIAL SERVICE AND HEALTH MATTERS (CONT'D) 

West End Public Opinion Poll 

MOVED by Alderman Phillips, 

THAT the recommendation of the Director of Social Planning/ 
Community Development contained in the foregoing Board of Admin- 
istration report be approved on the following basis: 

(a) The Director be granted 100 copies to distribute 

at his discretion on a 'free' basis, (Part I Report) 

(b) Thereafter the normal City procedures apply, both 
in respect of free distrilsution to such Bodies as 
libraries and in respect of charging to other 
interested parties based on cost. 

- CARRIED 


COMMITTEE OF THE WHOLE 

MOVED by Alderman Adams, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Alderman Adams, 
SECONDED by Alderman Broome, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 


BY-LAWS 

BY-LAW TO SUSPEND CERTAIN SECTIONS: 
REFUSE, FIRE AND AIR POLLUTION BY-LAWS 

MOVED by Alderman Broome, 
SECONDED by Alderman Sweeney, 

THAT leave be given to introduce a By-law to suspend certain 
sections of By-laws No. 4531, 2103 and 4426, being the Refuse By-law. 
the Fire By-law and the Air Pollution By-law respectively, and the 
By-law be read a first time. 

- CARRIED 

MOVED by Alderman Broome, 
SECONDED by Alderman Sweeney, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Alderman Broome, 
SECONDED by Alderman Sweeney, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in the 
Chair. 

- CARRIED 

MOVED by Alderman Wilson, in amendment, 

THAT the following words be inserted after '2193' in the 
second line: 

"with respect only to the burning of paper products". 

- CARRIED 


(The following are recorded in the negative: Aldermen 
Hardwick, Linnell, Phillips and Rankin.) 


conti nuod 
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BY-LAWS (CONT'D) 


BY-LAW TO SUSPEND CERTAIN SECTIONS: 

REFUSE. FIRE AND AIR POLLUTION BY-LAWS (cont'd) 


MOVED by Alderman Broome, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete, as amended. 

MOVED by Alderman Broome, 
SECONDED by Alderman Sweeney, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Alderman Broome, 
SECONDED by Alderman Sweeney, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED 

(The By-law received three readings) 


MOTIONS 


1 . Demolition; 1386 Burrard Street 

The Corporation Counsel submitted the following resolution 
re demolition of 1386 Burrard Street, as instructed at the last 
meeting of Council: 

"RESOLVED and the Council of the City of Vancouver hereby 
declares that the building situate on Lots 18 and 19, Block 110, 
District Lot 541, Group 1, New Westminster District, Plan 210 
in the City of Vancouver, and known as 1386 Burrard Street, is 
in so dilapidated a condition as to be offensive to the community 

BY THIS RESOLUTION the Council of the City of Vancouver 
does order that the said building be pulled down and the materials 
removed from the said lands and all excavations be filled up by 
the owner within sixty (60) days after the date of service of this 
order, pursuant to the provisions of the Vancouver Charter, S.B.C. 
1953, Chapter 55 and amendments thereto; 

BY THIS RESOLUTION the Council of the City of Vancouver does 
further order that in case of default by the ownt^r to comply with 
this order within the time herein limited, such pulling down, 
removal and filling up shall be done by John F. Aitken. Supervisor 
of Property and Insurance of the City of Vancouver, at the cost of 
the owner . " 


continued 


Regular Council, May 2, 1972 


MOTIONS (CONT'D) 

Demolition: 1386 Burrard Street (cont'd) 

MOVED by Alderman Bird, 
SECONDED by Alderman Sweeney, 

THAT this proposed resolution be received, and action taken 
forthwith to inform the owner of the situation in order that he 
may have an opportunity of appearing before Council if he so 
wishes . 

- CARRIED 

2. Increase in Salary: 1972 
Members of Council 


MOVED by Alderman Adams, 

SECONDED THIS DAY by Alderman Calder, 

THAT, WHEREAS the Provincial Government has set a limit of 
annual increase on salaries of elected members of Municipal 
Councils ; 

AND WHEREAS any increases should be annual rather than every 
3 or 4 years 

THEREFORE BE IT RESOLVED THAT the monthly salary of aldermen 
be increased from $530 per month to $560 per month. This increase 
would be slightly under 6%. 

FURTHER, THAT His Worship the Mayor's salary be increased 
by $100 per month, which is also just under 6%: 

FURTHER, THAT these increases be effective January 1, 1972. 

- CARRIED 

MOVED by Alderman Wilson, 

THAT the foregoing motion be tabled. 

- LOST 

The main motion was put and carried, the record of the voting 
being as follows: 

FOR 


Aldermen Wilson 
Adams 
Broome 
Linnel 1 
Phillips 
Calder 
Sweeney 
Bird 

Mayor 


AGAINST 

Aldermen Hardwick 
Rankin 


ENQU IRIES AND OTHER MATTERS 


Meetings His Worship enquired of Council in 

respect of the holding of the lollowin 
meetings as proposed, and it was 
decided as follows: 

Standing Committee on Transportation 

The Standing Committee meeting 
proposed for Thursday, May 4th, take 
place later this day. 
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ENQUIRIES AND OTHER MATTERS (CONT'D) 


Meetings (cont 'd) 


False Creek Special Committee 


Aldermen Calder 
and Rankin: 
Paying of Employees on Strike 


Alderman Wilson: 

38 Acre Parcel, Jericho 


to 


It was agreed that the next meeting 
of the False Creek Special Committee 
scheduled for Thursday, May 4th be 
held as arranged by Alderman Hardwick, 

Public Meeting re Area 'A': 
Champlain Heights 

It was agreed that the public meeting to 
be held during the regular Council 
meeting on Tuesday, May 9th continue 
take place regarding Area 'A' 
Champlain Heights; however, parties 
affected be advised they are 
invited to either appear during the 
public meeting or submit a written 
submission . 

enquired with respect to paying of 
employees on strike. 

Commissioner Ryan advised of the 
action he had taken, without success, 
in endeavouring to make an arrange- 
ment with the inside worker's union 
representative, 

enquired of Alderman Phillips if it 
was the intention to present a 
specific proposal re the 38 acre 
parcel of Jericho land before the 
delegation proceeds to Ottawa on 
the matter. 


Alderman Rankin: 
Labour Negotiations 


Alderman Phillips: 
Alpha and Omega Society 
- Soliciting for Financial 
Assistance 


Alderman Phillips explained the 
situation , 

enquired when a report will be given 
to members of Council with respect to 
labour negotiations. 

His Worship agreed such a report 
would be given at the 'In Camera' 
meeting later this day, 

enquired of the status of the matter 
of soliciting for charity by organ- 
izations such as Alpha and Omega and 
was advised of action already taken 
by Council, and that a report from 
the Board of Administration is 
expected to be before the next meeting 
of Council on the aspect of a fee to 
be charged in connection with 
charitable appeals on a house to house 
basis , 


Advertising re Refuse etc , 


Commissioner Ryan informed the Council 
on an advertisement to be put in the 
newspapers in regard to garbage and 
refuse disposal. 


The Council recessed to reconvene in an 'In Camera* meeting, 
following which the Council adjourned at approximately 12:00 noon. 


The foregoing are Minutes of the Regular Council meeting 
dated May 2, 1972, adopted on May 9, 1972. 
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CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 


A Regular meeting of the Council of the City of Vancouver was 
held on Tuesday, May 9, 1972, in the Council Chamber, at approximately 
9:30 a.m. 

PRESENT ; Her Worship the Deputy Mayor (Alderman Linnell) 

Aldermen Adams, Bird, Broome, Hardwick, Phillips, 
Rankin, Sweeney and Wilson 

ABSENT: His Worship the Mayor (Civic Business) 

Alderman Calder 

CLERK TO THE COUNCIL R. Thompson 


PRAYER The proceedings in the Council Chamber were opened with 
prayer. 

I ' IN CAMERA ' MEETING 

i The Council agreed to an 'In Camera' meeting later this day. 


ADOPTION OF MINUTES 

MOVED by Alderman Broome, 
SECONDED by Alderman Adams, 

THAT the Minutes of the Regular Council meeting (including 'In 
Camera'), dated May 2, 1972, be adopted. 

- CARRIED 


COMMITTEE OF THE WHOLE 

MOVED by Alderman Hardwick, 
SECONDED by Alderman Rankin, 

THAT the Council resolve itself into Committee of the Whole, Her 
Worship the Deputy Mayor in the Chair. 

- CARRIED 


REPORT REFERENCE AND BOARD OF ADMINISTRATION REPORTS 


Rezoning Application: 

S/W Corner of School Avenue and Tyne Street 

The Director of Planning and Civic Development explained to Council 
various factors of the application of Mr. R. Wilding, Architect, on 
behalf of the Calling Foundation, to rezone the South-West corner of 
School Avenue and Tyne Street i.e. east 1.3 acres of Lot B, Block 21, 
D.L. 50 from RS-1 One Family Dwelling District to RM-2 Multiple Dwelling 
District for a Senior Citizens' Housing Project. 

The Board of Administration report of April 25th, 1972 advising of 
the recofhmendation of the Technical Planning Board in not proposing 
approval, and recommendation of the Town Planning Commission proposing 
approval was noted. 


continued 
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REPORT REFERENCE AND BOARD OF ADMINISTRATION REPORTS (continued) 


Rezoning Application 

S/W Corner of School Ave, and Tyne St. (cont'd) 

Questions were put to the Architect. 

MOVED by Alderman Broome, 

THAT this application be referred to a Public Hearing to be held 
as soon as possible; 

FURTHER THAT the Director of Planning and Civic Development 
report back at his earliest convenience on the desirability of rezoning 
the large site to the west, having a width of approximately 105 feet 
and an average depth of 350 feet, as well as reporting on other related 
matters . 

- CARRIED 


UNFINISHED BUSINESS 


1 . Proposed Amendment to Area 'A ' : 
Champlain Heights 

Council held a public meeting to consider the Board of Administration 
report dated April 18th, 1972 re Proposed Amendment to Area 'A': 
Champlain Heights. In this regard a representative of the Director of 
Planning and Civic Development gave a report explanation on the Board 
report which is quoted as follows: 

' ThG Director of Planning and Civic Development reports as 
follows: , 

"In a letter dated March 23rd, 1972, the Hudson's Bay Company 
advises us that they liavc an option to purchase Dawson Devel- 
opments' Sites 7 and 8 for the purpose of expanding their 
shopping centre site. It is their opinion that to provide a 
viable retail operation on the shopping centre site and provide 
a greater service to the community, they need an increase in 
specialty rental stores. An e>q:)ansion eastward to the cenlre- 
iDTiG of Doman Street would permit an addition of 25,000-35,000 
square feet of floor area. Dawson have agreed to sell their 
land provided the Hudson's Bay Company gains the approval of 
City Counc il . 

The proposal by the Hudson's Bay Compcvny would in effect amend 
Area A in Champlain Heights as indicated on the map attached 
as Appendix I. 

The 12.862 acre shopping centre site (5b*.-te ^f2^ was advertised 
on April 6th, 1971 on the basis of prlco o.nd bcu;l.- 
desrign. The condi tions of development for tuJi^ si Lii ciru sc i 
o\it in Appendix II. 

The Ihidson's Bay Ct^inpany Viid the highest for the site -- 
$1,601,0'10 (aijproxiiiiatcly $125,000 per acre) and excci'dcd its 
coiajKrlitor by $33]. ,040. Tlie Jury accredited the I'.ay scheme 
<'G the l^e.'U df:sinn as well as the In'gherit i^race. Council 
cvpproved tlie , sale of Site //2 to the Bay on July 27th, 1971 
subject to : 

1. the date of sale being 120 days from the date City 

Council approves the sale or the date of the issuance 
of a development permit, whichever is sooner 
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UNFINISHED BUSINESS (continued) 


1.. Proposed Amendment to Area 'A': 

Champlain Heights (cont *d) 

2. the purchtvSGr granting the City an option to repur- 
chase the land at the not sales price, which option 
will be exercisod if development is not started 
within 10 months of the date of sale 

3. the provision of necessary easements 

4. the purcbiaser complying generally with conditions 
of dcvolov-'tiiont £vpprovGd by Qnuicil for Site #2 
(attached as Ai^pcndlx IT). 

S5tes 7 and (2.471 acres) were adveri isod on March 2nd, 
1971 on the l)asis of liiql"ir!f;t price for oiuhor condominium 
or renta l do vc lopiiien [: for ciardcn a\>ar1montp and/or tov.'iihousos . 
Til.,' ooiidJ lions of devo lopiuoiit for Sito5^ 7 and are sot oxit 
in Appcvndin IJ}.. Mu l.'^adr. wore 3'ecei.vcii for these sitc^r^ 

r.ub5;equiMrl; 1 y , on Junr. 1st, 1073, Couiici 1 J\pf>rovt.>d the r.ale of 
a con :;nl .i t!ai ! id i.>it(;f; 7 an<.i M l.o )\'v\vsou J.^ove I opnit: n1 s Liiiitod 
for a i)rice of $162,000 (approximately $0!">,500 per acri?) and 
r.ubj' f.'ct to : 

1. the date of sale bi.-iiig 90 days from the date tliat City 
Council a[i])rovcs the sale or tlie date of issuance of 

a dc velopiiient permit, whichever is sooner 

2. the purchaser granting to the City of Vancouver an 
oi^tion to repurchc'isc at the net sale price, which 
option will bo exercised if development is not 
started witliin 18 months of the date of sale 

3. the provision of necessary easements. 

It sho\ild be pointed out th;\t Dawson Developments Limited 
in accordance with the coivl itions of development for this 
site could have built garden apartments at a floor space 
r"atio of .75 with no maximiiDi on the total nuiuber of dv/elling 
units. Because of the market, they -elected to design their 
site for condominium townhouse units. The nat\ire and si;?e 
of t])e site has mads townhouse development very difficult. 

In making a deci.nion with respect to an amondmont to Area A, 
Council should consider the following points: 

1. As.suming ihe fact that a Dapar tmont Si ore rccjuiiT.'; 

a )i)i )ii mum area of 92,000 square feet and a fotxi store 
a minimum of 213,000 5-,quare feet to be viable c>perations, 
the additional land and resulting floor area would 
allow the developer to provide better service to the 
community by the provision of a tot:\l of approximately 
50,000 square feet of rental units. 

2. Tlie consolidation of Sites 7 and with the shopping 
centre site would eliminate two less than sat i;,f acto3:y 
situations, and would also allow for the closure of 
JXntian Street sovith of 54th Avenue. 
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UNFINISHED BUSINESS (continued) 


1 . Proposed Amendment to Area 'A ' : 

Champlaln Heights (continued) 

3. Expa.nKion of the shopping centre to the oast would 
provide ■ development very close to the existing Captain 
Cook Elementary School. Tliis, however, would crecxte 
no problem if sufjricient landscapincj was provided 
along the eastern bovuidary of tlie shopping centre 

and if )>ojnan Street was closed or access to the 
shopping centre prohibited. ^ 

4. The shopping centre site was advertised as a 12.8 
acre site and other bidders may claim that tlioir bids 
v.'ovild liave been different had the site been advertised 
as a larger one . 


It is the view of the Director of Planning and Civic Development 
that Covuicil shovild a])prove the proposed amendment to Area A, 
Champl a i n 1 !a i gh Is . 

It is KHCOrrMBN'DltD: 

1. THAT Council approve tl:e Ainondmeut to Area A, Cliainplain 
Ilcriglii. s, ta pc^rmit tlie cnlargeiv.ont of. the shopping centre 
site, nvibject to: . • 

(a) till'! Anir-iidiir^nt I'.oxng generally in <'\(:c.ori:';ance 
v.'i. 1h Appcinlix 1 

(b) tlie floor .wea a;.; a riMiull; of ;ue)) an r.ddil ion, 
not ex(.;ci'tli uf) 'JO.OCK) ;-,cniai-i,< fnt-t and the ov'rral l 
c3(;vo3 opmcnt not exceeding a floor space ratio 

of .2.'j; the additional f]oor area to be provided 
in specialty rental stores 

(c) adequate landscaping, including fencing, being 
provided adjacent to the school site. 

2. If (1) above is approved, and subject to tlic concvirrence 
of the Vancouver School Board, Doman Street sovitli of 
54th Avcnvie be closed as a pviblic street and the property 
disposed of as follows: 

(a) the west 30' be added to" tlie shoj^ping centre site 
subject to ' 

(i) a purchase price satisfactory to tlie City 
being determined for the west 30' 
(ii) the Ilvidson's Bay Company agreeing to pay for 

- the cost of removing curbs, pavcmeiit , 
service vitilitics, etc. wliich are deemed 
necessary by the City lingineer 

- the cost of any adjvistments in the side- 
walks, pavements, etc. required to provide 
pedestritui and veliicular access to Captain 
Cook School 

- the cost of removal, replacement or instal- 
lation of new services as determined by 
tlin City Jinginoer 

- the cost of svirvey and all registration of 
plivns reqviired to implement tliis Amendment. 


the east 30' be consolidated with the existing school 
property, the cost of svich alterations to be subject 
to the same conditions as (a)(ii) above. 


Regular Council, May 9, 1972 .5 


UNFINISHED BUSINESS (continued) 


1 . Proposed Amendment to Area 'A ' ; 

Champlain Heights (cont 'd) 

A representative of the Fraserview-Killarney Local Area Council 
appeared with a brief on the matter, proposing expropriation of Sites 
7 and 8 owned by Dawson Developments Limited and asking consultations 
be held with this organization in respect of design and development of 
non committed lands in Champlain Heights. It is further proposed that 
agreements respecting sale of City owned lands be phrased to avoid land 
speculation. 

Mr. A.T.R. Campbell, Barrister, representing the Hudson's Bay 
Company interests in respect of Sites 7 and 8 had an opportunity of 
speaking to the Council, including a representative from the Architects 
for this Company. 

Letters were noted from the Administrative Officer for the Depart- 
ment of Municipal Affairs and the Manager of Central Mortgage and 
Housing Corporation expressing opposition in regard to use of Sites 7 
and 8 for a shopping centre as proposed by the Hudson's Bay Company. 
Their position is based on the fact that the two senior governments 
have under development a public housing site immediately to the south of 
Site 8, and therefore it is felt the new shopping development would 
adversely affect this housing development. A representative of 
Central Mortgage and Housing Corporation appeared in further explanation. 

MOVED by Alderman Hardwick, 

THAT the communicationsf rom the two senior governments on this 
subject be received. 

- CARRIED 

Their being no further representations, and as there was a further 
aspect of the matter to be discussed 'In Camera', the whole question 
was deferred pending this 'In Camera' deliberation. 


2 . Certain Grant Requests 

Certain outstanding applications for grants, deferred previously, 
were resubmitted and action taken as follows: 

Vancouver Safety Council: 
Grant 


MOVED by Alderman Rankin, 

THAT a grant of $3,750 be approved to the Vancouver Safety 
Council subject to the organization raising a matching amount. 

- LOST 

Riley Park Area Council Youth Enterprises: 
Grant 


MOVED by Alderman Wilson, 

THAT a grant of $1,800 be approved to the Riley Park Area Council 
Youth Enterprises. 

- LOST 

MOVED by Alderman Wilson, 

THAT further consideration of the application of the Riley Park 
Area Council Youth Enterprises for a grant be given at a future Council 
meeting . 

- CARRIED 


continued 
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UNFINISHED BUSINESS (continued) 


2 . Certain Grant Requests (cont'd) 

Se-Cure Organization of B.C, ; Grant 

MOVED by Alderman Rankin, 

THAT a grant of $500 be approved to the Se-Cure Organization 
of B.C. 

- LOST 


John Howard Society of B.C.: 
Grant 


MOVED by Alderman Sweeney, 

THAT a grant of $3,000 be approved to the John Howard Society of 

B.C. 

- LOST 


COMMUNICATIONS 


1. Council Representative to 

Sea Festival Board of Directors, 1972 

MOVED by Alderman Phillips, 

THAT, pursuant to recommendation of His Worship the Mayor, Alderman 
Wilson be appointed as the City's representative to the Board of 
Directors of the 1972 Sea Festival, pursuant to the request received 
from that organization. 

- CARRIED 

2. Change in Voting Powers: 
C.F.M.M. 


Pursuant to advice received from the Executive Director of the 
Canadian Federation of Mayors and Municipalities, in which it was noted 
the national Board of Directors intends to propose to the forthcoming 
conference, a change in voting rights which would grant the City of 
Vancouver an increase from one to seven votes if approved, it was 

MOVED by Alderman Phillips, 

THAT if the new voting rights proposal is adopted, the City of 
Vancouver voting authority at the forthcoming conference be as follows: 


Alderman Wilson 2 

Mayor 1 

Alderman Adams 1 

Alderman Linnell 1 

Alderman Phillips 1 

Alderman Sweeney 1 


- CARRIED 


4. Welfare Emergency 

MOVED by Alderman Rankin, 

THAT the telegram from the Metropolitan Council of the United 
i Church of Canada commenting with respect to the welfare emergency be 

deferred for consideration later this day after a report has been 
i received from the Chairman of the Health and Welfare Committee on 
j the present situation. 
I 

- CARRIED 
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ZS 


The Council recessed at approximately 10:45 a.m., following which 
an 'In Camera' meeting was held, and the Council then recessed at 12:00 
noon to reconvene in open Council at 2:00 p.m. with the same personnel 
pres ent . 


COMMUNICATIONS (continued) 
4 . Welfare Emergency (cont'd) 


Two telegrams were noted, from the Metropolitan Council of the 
United Church of Canada, and from the Social Action Unit of the Diocese 
of New Westminster referring to the present welfare situation as 
affected by the strike of civic employees, and urging certain actions 
be taken to alleviate this situation. 


MOVED by Alderman Broome, 

THAT these telegrams be received, 


- CARRIED 


The Deputy Mayor Alderman Linnell, advised of the various steps 
taken in an endeavour to cope with the social service problem during 
the strike emergency, 

A representative of the Crises Centre appeared and among other 
requests urged cheques be mailed to recipients, special transportation 
arrangements to distribution centres be made and bargaining be resumed 
in an endeavour to settle this strike of civic employees. A represent- 
ative of the Social Workers appeared also, and requested the City 
endeavour to have this whole question declared an 'emergency service'. 

MOVED by Alderman Rankin, 

THAT at least two or three stenographers from the City staff 
now working be sent to the Welfare Department to render assistance. 

(tabled) 


MOVED by Alderman Adams, 

THAT the motion of Alderman Rankin be tabled until a report 
is received from the Board of Administration as to what additional 
staff could be made available to the Welfare Department during this 
strike emergency. 


- CARRIED 


MOVED by Alderman Phillips, 

THAT the City Council request the Municipal and Regional 
Employees ' Union to regard this social service matter as an emergency 
situation, and provide the necessary staff to assist in these various 
welfare duties . 


- CARRIED 


MOVED in amendment by Alderman Rankin, 

THAT the following words be added to the motion of Alderman 
Phillips : 

'and the Union representative be requested to appear 
before Council to discuss the question. ' 


- LOST 


The amendment having lost, the motion was put and carried. 
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1. Grade Crossing Protection: 

East and West Boulevard and 49th Avenue 

MOVED by Alderman Hardwick, 

THAT the following Boazti of Adalilistration report dated April 
21, 1972 be approved. 

- CARRIED 

'The City Engineer reports as follows: 

"49th Avenue is scheduled to be paved this year from Oak Street 
to Marine Crescent. The intersection of 49th Avenue with East 
and West Boulevards will require signalization in order to 
efficiently and safely accommodate traffic movements on the wider 
street . 

As the V. & L.I. Railway crosses 49th Avenue between the two 
Boulevards, a railway crossing signal will also be required 
coincident with the traffic signal installation. It has been 
estimated that this improved railway crossing protection will 
cost approximately $25,000. The normal cost sharing arrange- 
ment of 80% from the Grade Crossing Protection Fund, 12 J% from 
the City and 7j% from the railway should apply. The City's 
share, in this instance, would be approximately $3,000 for the 
initial installation plus 50% of the annual maintenance costs. 

It is therefore RECOMMENDED that Grade Crossing Protection for 
this intersection be approved in principle subject to detailed 
cost estimates being submitted at a later date and that an 
application be made to the Canadian Transport Commission for 
this protection." 

Your Board RECOMMENDS the foregoing report of the City Engineer 
be adopted,' 


2. Rezoning Application: 

Block Bounded by Burrard, Nelson, 
Hornby and Helmcken 

MOVED by Alderman Sweeney, 

THAT the following Board of Administration report dated April 
April 21, 1972 be approved. 

- CARRIED 

•Tlie Director of Planning and Civic Development reports as follows: 

"An application has been received from J. Barrie Campbell, President of 
the Vancouvc?' Development Corp. Ltd., Suite 3709, Place Victoria, Montreal, 
Quebec, requesting an amendment to the Zoning and Development By-lau 
\vhereby the above noted property would be rezoned from a CM-2 Commercial 
District to a CD-I Comprehensive Development District for the purpose of 
'a group of buildings with tlie occupancies of: office, hotel, personal 
care center G apartments, underground retail, cinemas, parking and 
service area' , 

The subject site has a frontage on Burrard iind Hornby Street of 475' 
and a depth on Nelson and Helmcken Street of 260', formerly the Dawson 
School site. 

HISTORY 

Submitted with the application is a brief 'Development Proposals 
Block 80', which states in part: 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 


2. Rezoning Application: 

Block Bounded by Burrard, Nelson, 

Hornby and Helwcken (cont 'd) 

'...Proposed uses are Offices, Hotel, Apartments and a Personal Care Home. 
Uach use will be enclosed in a simple building connected through a 
pedestrian mall and parking facilities below grade. The treed and land- 
scaped park will be open to the City on all 4 surrounding streets. 


. . .Our parking study indicates ti^at the following breakdwon of parking 
spaces will serve the needs of the project: 


Hotel 75 spaces 

Offices 75 " 

Apartments S 

Personal Care 

Home 200 " 

350 spaces 


...Apart from parking and services there will also be a small number of 
retail stores to serve the site and the immediate surroundings. This area 
will also contain restaurants and b;ir as part of the hotel operation, and 
two cinemas with a com)non projection room and lobby. 

A modest office building is proposed of the type suitable for a location 
on the frin<;e of the Central Business District. 

Intentions are to pi'ovido for a sinjile major tenant with mixed occupancy 
for the balance of the building. 

The Hotel will have approximately 200 rooms, in the medium price category. 

Present plans envisage an apartment building providing approximately 
260 apartments of the studio and 1 bedroom variety. The apartments 
will be in the medium rental range, designed for people who want to 
live close to the doivntown area and do not necessarily own a car. 

Present plans are to develop a Personal Care Home for elderly people. 
Small apartments will be provided, along with community spaces for 
eating and recreation. 

Floo r Areas ; 

Personal Care Home: total of 240,000 sq. ft. 

Office: 101,150 sq. ft. 

Hotel: 101,150 sq. ft. 

Apartment : 187,850 sq. ft 

for a total of 630,150 sq. ft. 

The applicant indicates a floor space ratio of 5.1; the site coverage 
being 27.3%. However, it would appear the conunercial facilities below 
grade have not been included in the floor space ratio of 5.1, and using 
the figures submitted, including retail facilities, cinema and hotel 
facilities, the floor space ratio would appear to be 5.66.' 

The concept plan also submitted, marked "Received, December 31, 1971", 
indicates four high-rise buildings; the personal care home being 19 
storeys, plus nicclianical floor; office being 13 storeys, plus mechanical 
floor; hotel being 13 storeys, plus mechanical floor; apartment being 
25 storeys, plus mechanical floor. 

The sketch plans submitted are inadequate to analyze any detail as to 
open space meeting by-law requirements, daylighting, vertical angles, 
setbacks, floor space ratio, required off-street parking, plaza level, etc. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 


2. 


Rezoning Application: 

Block Bounded by Burrard, Nelson, 

Hornby and Helmcken 


(cont 'd) 


The Technical Planning Board on February 18, 1972 RECOKWENDED: 

•THAT the application be APPROVED thereby rezoning the area to a CD-I 
Comprehensive Development District, and the uses be restricted to 
apartment building, hotel, personal care home, office building, retail 
stores, theatres (excluding drive-in), customary ancillary uses, 
off-street parking and off-street loading, subject to prior compliance 
by the owners to the following conditions: 

1. The detailed scheme of development to be first approved by the 
Technical Planning Board, having regard to the orientation of 

the buildings on the site in relation to the surrounding properties, 
provision of adequate open space, the plazas generally not to 
exceed 3' above adjoining street grades, and after having advice 
from the Design Panel . 

2. The floor space ratio not to exceed 5.66 gross, but excluding 
underground parking, boiler rooms, and off-street loading facilities. 

3. All utilities to be under i^round. 

4. Adequate off-street parking and loading. 

5. Satisfactory provision for vehicular ingress nnd Cj;rcss to the 
underground pjirkinj; facilities. 

Tuiihov, th;'t shoiild the (orr-oiiu; conditions net be complied with 
v.itliin 180 clays of approval at Piihiic Hearing tc the rer.oning, the 
approval contained in tliis j-esolution shall expinc. 

The Vancouver City Planning Commission on April 7, 1972 approved the 
iorm of development in principle as a basis for CD-I zoning with the 
detailed scheme of development being reviewed by the Cc)i:)ini ssion at the 
earliest possible stage in tlic development permit submission; such 
review to include exiunination of the disposition of the site, development 
of of the site with a satisfactory scheme including plantings of 
mature trees and provision of adequate drainage to support the conce])t 
of "green' open space; provision of adequate underground parking; retail 
continuity or pedestrian interest in relation to the development of the 
surrounding area including Block 71." 


Your Board RECOMMENDS that the reports of the Technical Planning Board and 
the Vancouver City Planning Commission be received and the matter be referred 
for the consideration of Council at a Public Hearing. ' 


3 . Mobile Homes 

MOVED by Alderman Rankin, 

THAT the report of the Board of Administration dated April 20th, 
1972 re mobile homes, be deferred pending the hearing of a delegation 
from the United Mobile Homeowners' Co-operative Association of B.C. 
pursuant to request received. 


- CARRIED 


continued 
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4. Purchase of Property re 
Rupert Park Extension 

MOVED by Alderman Broome, 

THAT the following report of the Board of Administration dated 
April 26, 1972 be approved. 

- CARRIED 

' The Director of Planning and Civic Development reports as follows:- 
" Establis.imcnt of Rup e rt Park 

On December 6th, 1966 Council approved the transfer of approximately 
25.4 acres of City owned land to the Parks Board at a cost of $266,000. 
Council further directed that the balance of the sum approved by ratepayers 
for a north east sector park i.e. $234,000 be made availnhle to the Parks 
Board for park development. 

Council did not agree to the request from the Parks Board that the balance 
of the funds be used to acquire 12 private parcels located south of 
Kitchener Street between Rupert Street and the City owned land on the west 
side of the Cassiar - Rupert Diversion. 

A plan showing the location of these private parcels is attached as 
Appendix I . 

On this question Council resolved: 

' THAT the matter of purchase of private properties involved be referred 
to the Parks Board for its consideration and recommendation at some future 
date,' 

Action since 1966 

The Parks Board have proceeded rapidly with the developr;ient of the 20 acre 
portion of Rupert Park cast of tlie Cassiar - Rupert Diversion, and Kork is 
substantially completed, including a pitch and putt course, a service 
building, baseball and football field and landscaping. 

In the portion west of the Diversion, one private property was acquired 
(Lot 22, Blk. 3, S'-s of Nl\' h. Sec. 29, THSL) at the intersection point 
of Rupert Street and the Diversion, in order to change tlie alignment of 
the Diversion in its appi'oach to the 1st Avenue intersection. 

The widening of the Diversion to three lanes in each direction separated 
by a median is presently under way as part of the 1972 paving program. 

Applications to subdivide Lots 1 and 2, B Ik . 3, Sec. 29, T l jSL 

Two applications to subdivide the above two lots into tlircc 35' ]ots luivc 
been received from Mr. Gino Bucchiotti dated February 2]st, 1971 and from 
Mr. B. Prasad of Block Brothers Realty Limited dated March 23rd, 1972. 

The two lots arc within the area proposed by the Park Board in 1966 for the 
extension of Rupert Park and wore therefore referred to tliem for their- advi 

On March 27th, 1972 the Parks Boaixl resolved: 

'That the Board af.ree to purchase the two lots.' 
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4. Purchaae of Property re' 

Rupert Park Extenalon (cont'd) 

Proposed Purchase of Lots 1 and 2, Blk. 3, Sec. 29, THS L 

The creation of a usable park west of the Cassiar Rupert Diversion depends 
on the ultiiiKite acquisition of all private properties south of Kitclioucr 
Street juul east of Rupert Street. 

On tlie bar.i.s that approval of Vlio subdivision applieat inn would liwd to the 
constrnci i(<n of 3 new houses in this future j-ark area, it is proposed that 
CcMinci 1 ;i;iprove tlie recpu-st of the Pai-ks Hoard to purchise the two IoIn. 
CoMstniction of tv/o now houses is anticipaLtjd t»V(!n wen; Llie subdivision 
application tu be rrftisi^d. 

Source of F unds 

Funds for the proposed purchase of the two lots, which h;ive a 1972 
assessed v.ilue of $15,580 arc not included in either Table 1 or Table II 
of the 1971-75 Park Site Purchase Progi'ammc . 

It is therefore proposed that the 1971-75 Park Site Purchase ProRrai;inie be 
amended to include protective purchasing to preclude development in the 
proposed Rupert Park Extension, bounded on the west by iUipert Street and 
on the east by the existing park site. Further purchases under this 
procedure are expected to be limited to a maximum of four properties 
within the current Five Year Plan. This is based on existing land/ 
improvement assessment ratios. 

Recommendation 

It is RECOMMENDED THAT: 

1. Council instruct the Supervisor of Property and Insurance to 
negotiate for the purchase of Lots 1 and 2, Block 3, Sec. 29, 
T.H.S.L., the source of funds to be the 1971-75 Park Site 
Purchase Programme. 

2. The Rupert Park Extension containing all remaining land between 
Rupert Street and the present Rupert Park Site, be included in 
Table II of the 1971-75 Park Purchase Programme for protective 
purchasing . " 


Your Board RECOMMENDS that the report of the Director of Planning and Civic 
Development be approved.' 


5. Proposed Senior Citizens' Public Housing Project: 
S/E Corner of 7th Avenue and Yew Street 


The Board of Adnlnistratlon under date of May 2, 1972 reported 
as follows: 

'The Director of Planning and Civic Development reports as follows: 

"The Council on December 21, 1971 adopted the following recommendations 
of the Technical Planning Board: 


' (1) THAT Council approve Lots 1, 2, 3, 4, and 5, Block 304, 

District Lot 526, as the site for a senior citizens' project to 
be provided under Section 40 of the National Housing Act and 
request the Senior Governments to investigate this project on 
the basis that the City would assemble the land for sale to the 
Federal-Provincial partnership as in the case of the West End 
(FP 10) Senior Citizen*' Project, for the partnership to 
construct the project thereon, in accordance with the RM-3 
District Schedule of the Zoning and Development By-law. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 


5. Proposed Senior Citizens' Public Housing Project; 

S/E Corner of 7th Avenue and Yew Street (cont'd) 


Preliminary investigations indicate that costs per unit may 
be about $12,500 for high-rise and $11,700 for a low-rise 
building and that a limit may be placed on the project by the 
Provincial Government of approximately $10,200. Accordingly 
the Technical Planning Board recommends 


(2) THAT application be made to accept the project on the basis of 
the approximate cost figures prepared. If the project is 
approved in principle by the three levels of government, then 
an investigation be undertaken to include an examination of 
both high-rise and low-rise construction, to take account of 
both economic and social factors and the effect of the deve.lop- 
ment on the surrounding area. 


(3) THAT, subject to agreement by the Senior Governments to proceed 
on the above basis, the Supervisor of Property and Insurance 
be instructed to negotiate the purchase of Lots 1, 2, 3, 4, 
and 5, Block 304, District Lot 526. 


(4) THAT the Supervisor of Property and Insurance be given authority 
to assist in the rehousing of people displaced because of the 
proposed development, it being noted that the B.C. Housing 
Commission gives first priority to people displaced by the 
acquisition and clearance of the recommended site. 


(5) THAT arrangements be made to allow people with experience in 
living in this type of accommodation to participate in the 
planning of the project.' 

City officials, together with representatives of the Province 
and C.M.H.C. and recently also the Director of Housing for the 
Greater Vancouver Regional District, have continued to meet with 
representatives of local groups and others interested in the 
project. As a result of these meetings, it has been confirmed: 

(1) The location of the proposed project is satisfactory. 

(2) A low-rise building is preferred rather than a high-rise 
building as originally contemplated. 

Investigations by the Senior Governments have resulted in cost 
estimates per unit (including cost of land) and resulting rents 
approximately as follows : 

3-Storey Frame Building 13-Storey High Ris 

with Elevator Building 
(70 Units). (114 Units) 


Approx. Cost per Unit 13,100 12,900 

Estimated Monthly Rents 
to Tenants 

Bachelor 72 72 

1-Bedroom 88 87 


The cost estimates have assumed that the project will be developed 
through the 'developer proposal' method and that a proposal call 
can be issued within 3 to 6 months. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 


5. 


Proposed Senior Citizens' Public Housing Project: 
S/E Corner of 7th Avenue and Yew Street 


(cont 'd) 


The estimated monthly rents per unit have been calculated in the 
same way as for private non-profit senior citizens' housing financed 
through Section 15 of the National Housing Act and the Provincial 
one-third grant. This is the basis used by the B.C. Housing 
Management Commission in setting rents for senior citizens' units 
in Federal/Provincial housing projects. 

Representatives of the Senior Governments have advised that they 
will recommend that this project proceed to the 'formal approval' 
stage on receipt of confirmation from the City that the approximate 
estimates of cost and general form of development proposed are 
acceptable. The approximate estimates include an allowance of 
$275,000 for the assembly of the site. The senior government 
'formal approval' is understood to mean that they are prepared 
to purchase the land from the City at its cost of acquisition 
including costs of registration and demolitions, as they did for 
the FP 10 (Nicholson Tower) project at Nelson and Thurlow Streets. 
If, however, the project does not proceed there is the possibility 
that the City, having purchased the site, might have to attempt 
to dispose of it to some other purchaser. 

Board of Directors of the Greater Vancouver Regional District, 
on April 26, 1972, adopted a resolution to the effect that, on 
formal application by the City of Vancouver, following assembly 
and acquisition of the site, the District will accept responsibility 
for the Kitsilano Senior Citizens' Housing Project. This confirms 
my understanding that the City is expected to acquire the site for 
transfer to the senior governments, to assist in relocating 
occupants and to provide certain other assistance. 

The Senior Government representatives prefer that the project 
be built through 'developer proposal' procedure (similar to the 
FP 10 Nicholson Tower Project) rather than through the appoint- 
ment of an architect to first prepare sketch plans and approximate 
estimates and then working drawings, specifications and tender 
documents, which was the procedure for FP 19 (Oppenheimer Lodge). 
They are agreeable also to people with experience in living in 
this type of accommodation participating in the planning of the 
project as requested by the City. 

At a meeting in the Kitsilano area on April 24, 1972 general 
agreement was reached between local people, C.M.H.C., Regional 
District and City officials that a local representative with 
experience in living in senior citizens' housing should be a 
member of a 'Steering Committee' to draft the proposal call 
documents. It was also generally agreed that this local member 
would be at liberty to call on specialist advisors on a voluntary 
basis, to the extent that the local member considered necessary. 

Meanwhile, site acquisition should begin as early as possible to 
allow as much time as possible for negotiations and assistance in 
relocation of residents from the existing buildings on the site. 

In order to expedite this project, it is recommended that: 

(1) Council confirm that it favours the project being in the 
form of a low-rise building. 

(2) Council request the Province to seek the approval of Central 
Mortgage and Housing Corporation to proceed with this 
project under Section 40 of the National Housing Act. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 


5. 


Proposed Senior Citizens' Public Housing Project: 
S/E Corner of 7th Avenue and Yew Street 


(cont 'd) 


(3) The Supervisor of Property and Insurance be instructed to 
negotiate for the purchase of Lots 1, 2, 3, 4 and 5, 

Block 304, D.L. 526 and to assist in any necessary rehousing 
of people displaced in accordance with recommendation (3) 
and (4) referred to above, and that the necessary advances 
for these purchases be made from $1,000,000 Revolving Fund 
for housing, such advances to be repaid upon disposal of 
the site to the senior governments. 

(4) The Supervisor of Property and Insurance be instructed to 
obtain the concurrence of Central Mortgage and Housing 
Corporation that the costs of acquisition are fair and 
reasonable in similar manner to that adopted in the assembly 
of other public housing sites, prior to submission of 
individual purchases for Council's approval. 

(5) The Director of Planning and Civic Development, or his 
representative, be authorized to sit on such Steering Committee 
as may be set up to draft the proposal call documents." 


Your Board RECOMMENDS that the foregoing report of the Director of 
Planning and Civic Development be approved.' 


MOVED by Alderman Hardwick, 

THAT recommendation (1) in the report by the Director of Planning 
and Civic Development, i.e that Council confirm it favours the 
project being in the form of a low-rise building, be approved. 


MOVED by Alderman Broome, 

THAT the balance of the recommendations of the Director of 
Planning and Civic Development, i.e. (2) to (5) inclusive, be approved. 


6. Clause 1 - Lease Extension: 

Haro Park 

Clause 2 - Lease of Lane Allowance: 

South of 8th Ave. , East of Burrard 
Clause 3 - Sale of Residential Lots: 
Area 'B', Champlain Heights 


The Board of Administration under date of May 5, 1972 submitted 
the following property report: 

.) Lease Extension of Haro Park 

Lots 23-26, Block 32, D.L. 185 
Known as 1231 Haro Street 

The Supervisor of Property and Insurance reports as follows:- 

"ThG above site has been held under lease by the Feder£xl 
Government for use of the Department of Vetercin Affairs 
to May 31st, 1972. 

By letter dated April 6th, 1972, the Crovm (Department of 
Public Works) has requested a three-month extension. 


- CARRIED 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 


6 , Property Matters (cont'd) 

The letter states "unforeseen circumstances have delayed 
completion of alterations to alternative premises planned 
for the tenaints now accommodated on Haro Park Site zsid it 
is requested that consideration be given to extending the 
lease term to a further period of 3 months, from June 1st 
to August 31st, 1972. This extension vvill allow tenant 
occupaincy to June 30th £xnd two months for demolition and 
site work. " 

In subsequent discussions, the Department of I\iblic VJorks 
has advised the Property 8( Insuraiice Office that the Alv\Tn 
Building on Kobson Street is being renovated to house the 
Department of Veteran Affairs (major occupants of 1231 
Haro Street), and that such work should be completed by 
June 30th, 1972, provided there is no construction shutdown. 
The National Parole Board, who were also in 1231 Haro Street, 
are moving into Pacific Centre. 

RECOMMENDED that a lease extension to August 31st, 1972 be 
granted, on the same terms and conditions, as the existing 
lease. " 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of 
Property £ind InsuraJice be adopted. 

2.) Lease of 10 Foot Lane Allowance South 
of 8th Avenue, East of Burrard Street, 
South of Lot A, Block 328, D.L. 526 


The Supervisor of Property and Insurance reports as follows :- 

"The lO-foot lane allowance South of Lot A, Block 328, 
D.L. 526, has been leased to Clark Simpkins Limited on a 
year to year basis, since January 1st, 1962. The present 
rental is $125.00 per annum. In accordance with the 
agreement, a review has been underteUcen which indicates 
that the rental should be increased to $300.00 per annum. 
The lessee has agreed to the proposed increase. 

RECOMMENDED that the rental of the 10-foot lame allowance 
South of Lot A, Block 328, D.L. 526 be increased to $300.00 
per cinnum, effective January 1st, 1972." 

Your Board 

RECCX^IMENDS the foregoing recommendation of the Supervisor of 
Property £ind Insurance be adopted. 

3.) Sale of Residential Lots, Area 'B ' , 
Champlain Heights (Zoned: RS-1) 


The Superviaor of Property and Insurance reports as follows : 

"In accord;mce with City Council's Resolution of Mirch 28th, 197?, the l85 
single iainily lotr, in Area "B" of Chnjnplaln Heights vjcre advcrtj r-ed for 
sale on the basis of fixed price, to individuals, with the sale bein- re- 
stricted to one lot per individual. Council's InRtruction on tlirse lots 
is ior a period oi approximately 30 days, after which any unsold lots will 
be re-advertised on the basis of a sealed tender with the hiRhent offer 
above tho upset price beinr accepted. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 


6 . Property Matters (cont'd) 


AMENDED 
SEE FAG£-*-*— ■ 


On the basis of Council's restricted sales procedxire, tenders were opened 
on April 2iith at a meeting ol the Board of Administration in Committee 
Room No. 1. As a result of the meeting the following sales by tender are 
recommended to be approved under the terms and conditions set down by City 
Counc il. 


Name 

Refjino C. 
Rcmero 


Rudy 

Buchsbaum 


Lot Approx.Size 

16 I4U' X 120' 

17 U2' X 120' 


George Rusin I8 l|2' x 120' 


Sales Price Terms 

$1U, 2^0.00 City 
Ternis 
® 9% 

$1U,000.00 City 
Terms 
@ 9% 

$1U,000.00 City 
Terms 
@ 9% 


Conditions 


Christine 
Fung 


19 1^2' X 120' $ll|,000.00 Cash 


Kornelius 20 J42' x 120' $llt,000.00 City 

Neustadter Terms 

@ 9% 


Robert F. 
Schiblld 


21 U2' X 120' $lli,000.00 City 

Terms 
9/5 


Alvln C. and 22 U2' x 120' $1)4, 000. 00 Cash 

Elaine M. 

Olson 


Kenneth 
Johiison 


23 l42' X 120' $1U,000.00 City P.U. Easement approx. 

Terms 3'« x 13', S.E. Comer 
@ 9% 


Russell Sass 2l| 1|2' x 120' $ll4,000.00 City P.U. Easement approx. 

Terms 5' x 13', N/E corner. 

@ 9% 


Edith Sacker 25 h2' x 120' $1^,000.00 


City 
Terms 
@ 9% 


Ronald Tong 26 U2' x 120' $lU,000.00 Cash 
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6 . Property Matters (cont'd) 

Name Lot Approx.Slze Sales Price Terms Conditions 


Margaret 27 U2' x 120' $m,000.00 City 

Mantler Terras 

@ ^% 

Guo-Yung Ling 20 hU' x 120' $llt, 2^0.00 City 
Grace Miin Suen Terras 
Ling @ S% 

Pssquale & 29 50' x 120' $15,000.00 Cash 

Maria 

Altobulli 

Petar and 30 50' x 120' $15,000.00 City 

Andjelka Terms 

Pejkovic @ ^% 

Richard 31 50' x 120' $15,000.00 City 

Goebelf? Terras 

@ 9% 

Adolf 32 50' X 120' $15,000.00 City 

Kellner Tems 

@ 9% 

Marion Ker 33 Irregular $15,500.00 City 

673U sq.ft. Terras 

Henry Herbert 3U Irregular $15,800.00 City 
Penner 7773 cq.ft. Terms 

@ 9% 

Jacob 35 Irregular $15,800.00 City 

Sawatzky 76U0 sq.ft. Terras 

@ 9% 

Jean M. 36 Irregular $15,600.00 City 

Wallace 6)422 sq.jt. Terras 

® 9% 

Alex. A and 37 56' x 115' $15,600.00 City 
Olga Nemeth Tev-ng 


;; 


Joseph Vulama 


55' X 115' $15,600.00 


City 
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6 . Property Matters (cont'd) 

Name Lot Approx.Size Sales Price Terms 


Conditions 


Audrey Yvonne h3 55' x 11?' $1^,600.00 
Burton 


City 
Terms 
® 9% 


Jean M. 
Bishop 


h$ 52« X 11$* $15,500.00 City Public Utility Ease- 
Terms raent, 5' x 13' South- 
@ 9% east corner 


Rose Heller U6 52' x 115' $15,500.00 City South 5 feet Piib/Jtil.: 

Terms 
@ 9% 


Helmer Adrian 

Mabel I. 
Kvist 


U7 52' X 115 $15,500.00 


City 
Terms 
@ 9% 


South 5 leet 


Marion Aldred 
Co en 


U8 52' X 115' $15,500.00 


City 
Terms 


South 5 leet 


Guide & Anna h9 52' x 115' $15,500.00 City South 5 ieet 


Garzitto 


Terms 
® 9% 


Kenneth J. & 50 52' x 115' $15,500.00 City South 5 leet " 
Margo D. Lott Terms 


Peter & Enid J. 5l 52' x 115' $15,500.00 City South 5 leet 


Walker 


Terms 
@ 9% 


Josephine Alda 52 
Willis 


Irregular 
6937 sq.ft. 


$16,000.00 


City 
Terras 
@ 9% 


South 5 feet 


Ken Stanley 53 
Mueller 


Irregular 
6806 sq.ft. 


$16,200.00 


City 
Terms 
@ 9% 


Chla Chen ^ 55 55' x 115' $16,000.00 City 
Inez I Gil. ' Terms 
Tenc ® 9% 


Frank & Kay 57 55' x 115' $16,000.00 City 
Huang Terms 

@ 9% 


Lucy Shcn 
Chiu 


58 55' X 115' $16,000.00 Cash 


fVancet'-co 
March i mn 


60 55' X 115' $16,000.00 Cash 


Public Utili ty Far.o- 
mr-nt, 2' x l6', Norhh- 
e<'u;t corner 


Ivay Leo 


61 


Irronular 
7)|)t2 sq.ft. 


$17,000.00 


C ! Ivy 
Toniu; 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 


6 . Property Matters (cont'd) 

Name Lot Approx.Size Sales Price Term;: 


Conditions 


Bert Koppel 66 Irregular $16,500.00 City 

9279 sq.ft. Terms 

9 ^% 


Oscar & Helen 67 
Mae Osipov 


Daniel M. 71 
& lordia Huzyk 


Irregular 
8615 sq.ft. 


Irregular 
11259 sq.ft. 


$16,000.00 Cash Public Utility Ease- 
ment over the 
easterly 5 feet 

$16,800.00 City 
Terms 
® ^% 


Giustino and 7U Irret^ular $16,000.00 Cash 

Antonietta 659)4 sq.ft. 

Faraone 


Clarence 77 
Peter Brandt 


Irregular 
7277 sq.ft. 


$17,000.00 


City 
Terms 
9 ^1L 


John & Anne 
Thiessen 


79 60' X 120' $16,600.00 Cash 


Kenneth & Pam 83 Irregular $16,500.00 City 
Welwood 7028 sq.ft. Terms 


Bonn E. and 91 120' x 60' $l6, 600.00 Cash Public Utility Ease- 
Lynda Chalmers ment over the' West 5' 


Ray Rodney " 92 60 x 120' $16, 600.00 


Edraond & May ^^^ 60' x 120' $17,000.00 
Lee 


City Public Utility Ease- 
Terms ment over the West 
<^^% 5 feet 

City Public Utility Ease- 
Terms ment over the West 
5 feet 


George Greer 95 60' x 110' $16,000.00 City 


Coffey 


Terms; 
@ ^% 


Leslie 
Baranyi 


96 60' X 110' $16,500.00 City 

Terms 
® ^% 


Jamas h 
Barbara Enp 


97 60' X 110' $16,500,00 Cash 


Timothy • 
Jam«s EnjT 


93 60' X 110' $16,500.00 City 

Terms 


Kelvin & Mary 99 Irregular $16,600.00 City 


I'lathen 


7371^ sq.ft. 


Terns 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 

6 . Property Matters (cont'd) 

Name ?'P.t . Approx.Size Sales price Terms Conditions 

Yuen Sau liar lOU 63'' x 110' $16,800.00 City 

Terras 
a 9% 

Clarence k 107 6O' x 110' $16,500.00 City public Utility Easement 
Carole Hansen Terms over the West 5 feet 

® 9% 

Gregory I08 Irregular $16,800.00 City Public Utility Easement 

Stephen Eng 6927 sq.ft. Terms over the westerly 5 

@ 9% feet. 

Joseph Pighin 109 60' x 110' $16,500.00 City Public Utility Easement 

Terms over the West 5 feet 
@ 9% 

Ned Dikich 111 60' x 110' $16,500.00 City Public Utility Easement 

Terms over the West 5 feet 
9 9% 

Walter & Anno 112 Irregular $17,000.00 City Public Utility Easement 
Semkuley 7263 sq.ft. Terms over the West 5 feet 

@ 9% 

Milan Jakubcc 113 Irregular $18,000.00 City 

6595 sq.ft. Terms 

@ 9% 

Frank Vernon llU Irregular $18,000.00 Cash 

6773 sq.ft. 

Kris & Beret 115 Irregular $18,000.00 City 
Boe 61483 sq.ft. Tenna 

@ 9% 

Michael & II6 Irregular $18,000.00 City 

Marjorie Levy 6537 sq.ft. Terms 

@ 9% 


Abdul Shaikh II8 Irregular $17,000.00 City Public Utility Easemont 

6679 sq.ft. Terms over the Northerly 5 

@ 9% feet 


Michael k 
Christine Wy^j 


Trroifular 
6969 sq.it. 


$16,800.00 Cash 


Public Utility I.'>r<riii. nl. 
over th<' Wt\';L»'rT/ 6' 


il ;.rocco 


120 60' X 110' $16,500.00 


Cn3h Piiblic UtiJ Hy K;is«.Mm.nt 
over tlif Wi!stcir.l.y .'.<' 


Ant.onio 
f'.'i rocco 


121 60' X 110' $16,500.00 


Cash 


Public Ut ility Easerunl 
over tlic Westerly 5' 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 


6 . Property Matters (cont'd) 


Name 

Hin K?ira 
Tspng Chow 


Approx.Size Sales Price Terms Conditions 


125 Irregular $16,000.00 Cash 
63W sq.ft. 


Public Utility Easement 
over the Westerly 7' 


Ingrid E. 127 Irregular $16,000.00 City 

Genz 6681 sq.ft. Terms 

@ 9% 


Stevo 
Vularaa 


128 Irregular $16,000.00 City 
6751 sq.ft. Terms 

9% 


Samson l«Iac 132 60' x 110' $16,000.00 


City 
Terns 
® 9% 


Public Utility Easement 
over the Easterly $ leet 


Ernest 
Bunderla 


136 Irregular 

10286 sq.ft. 


$16,800.00 Cash 


Nick M. St 139 60' X 110' $16,500.00 City 

Diane A. Terms 
Kalinowski @ 9% 


Mirko & Maria IhO 60' x 110' $l6, 500.00 Cash 

Pejkovic 


Theodor Ikl 60' x 110' $16,500.00 Cash 

Koiidrat^iky 


Ugo Bellini lli2 60' x 110' $l6, 500.00 City 

Terms 
@ 9% 


Nicholas 
Folino 


lli3 Irregular $l6, 500.00 City Public Utility Easement 


6728 sq.ft. 


Terms over the Southerly 
@ 9% 5 feet 


Reinhard ft 
Hilda 
Gogol in 


Ihh 63' X 121' $16,600.00 


City' Public Utility Easanent 
Terms over the Nor the ry 5 
© 9% feet 


Lome Wilson lli7 50' x 110' $15,700.00 


City 
Terms 
@ 9% 


Public Utility Easement 
over the South 5 feet 


JoGip 150 50' X 110' $15,700.00 City Public Utility Easemmt 

Baraca Torinn over the South 5 feet 

Tomiohich @ ^% 

Bill Rusin 1^2 50' x 110' $15,700.00 City Public: liiiUty Fir.cuKnt 

Teniuf over the .Soutli 5 l<cl. 


ShniTou-Ellcn i:;'i Irrcs-ular $16, 500.00 
Ru;nri 6I1UO sq.ft. 


City 
Trrraij 

Q9% 


I\iblic Utility PaRrwMit 
SA' corner, 7' x W 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 

6 . Property Matters (cont'd) 

Name Lot Approx.Size Sales Price Terms Conditions 

Jake Loewen 1^6 Irregular $17,000.00 City Public Utility Easement 

7755 sq.ft. Terms over the Southerly V 

@ 9% 

Joaquin 157 Irregular $16, 800.00 City Public Utility Ease?irnt 

De Sequera 67l8 sq.ft. Terras over the N/E comnr, 

9 9% 3' X U9' 

V/illiam T. & 159 50' x 110' $15,700.00 City 
Eileen Chow Terms 

@ 9% 

Adam & Maria 160 50' x 110' $15,700.00 Cash 
Dolmat 

Man Lok Luk l6l 50' x 110' $15,700.00 Cash 

Alexander 162 50' x 110' $15,700.00 City Public Utility Easement 

Cherkezoff Terms N/V/ comer, 7' x 1' 

© 9% 

George Frank 163 50' x 110' $15,700.00 City 
Peone Tenns 

@ 9% 

David S. 16U 50' x 110' $15,700.00 City 

Ezekifal Terms 

9 9% 

Charles Peter l65 50' x 110' $15,700.00 City 
Skedanuk Terms 

@ 9% 

Thomas C. 168 52' x 120' $17,000.00 City 

Mah Terms 

@ 9% 

Ladislav & 171 52' x 120' $17,000.00 City 
Stefica Terms 
Prigl 9% 

Victor Loewen 172 52' x 120' $17,000.00 City 

Terms 
@ 9% 

Tommy C. & 173 x 120 $17,000.00 City 

Dora V/onr; Trnna 

9% 

Peter & Olr^a 17U 52' x 120' $17,000.00 City 
Loewen Terms 

« 9J^ 

Kfcimeib H. 175 Trrer.ular $17,500.00 City 
Healei' 7605 sq.i't. Tenns 

® 9% 


4^ 
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6, Property Matters (cont'd) 


Lot App rox.Size Sales Price Terms Condition s 


Keviji and 
Elizabeth 
Fayers 


176 Irregular 
81^00 sq.ft. 


$17,800.00 City 
Terms 
@ 9% 


AndnswRusin 177 Irregular $17,600.00 City 

7833 sq.ft. Terns 

9 9% 


Francis & I78 Irregular $17,500.00 City 

Mary Seipp ii738 sq.ft. Terms 

@ 9% 


Nand Gopal 179 Irregiaar $17,600.00 City 
Jethi 8128 sq.ft. Terms 

@ 9% 


Alan and 
Marrcaret 
I'Jhiteley 


183 50' X 133' $16,200.00 
6a/.,q Sq.ft. 


City p.U. Easement over the 
Terms Southerly $ feet and 
@ 9% the Easterly 5 feet 


Hone-Fat 
Chan 


185 50' X lUo' $17,500.00 


City 
Terms 
@ 9% 


Coraelis & 
Cornelia 
Van Viersen 


186 50 ' X liiO' $17,500.00 


City 
Terms 
9% 


Raymond & 

Helen 

Brittain 


187 50' X lUO' $17,500,00 Cash 


Stanley Kwok 191 50' x ihC $17,500.00 City 

Terms 
@ 9% 


Richard ILCr, 192 50' x lliO' $17,500.00 City 

Terms 
® 9% 


Tiu Nah Konf; 193 50' x lUO' $17,500.00 City 

Terms 
@ 9% 


Henry Sai-Muk 19U 50' x lliO' $17,500.00 City 
I'lf: Terms 

@ 9% 


Hobert Man-'. 195 50' x UjO' $17,500.00 City 

Tcrmj! 

f4 n 


Nerval & 
Ma ''(tare t 
Riley 


196 50' X lUO' $17,500.00 Cash 
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Property Matters (cont'd) 


Name 

WilRon Mak 
Hon Kai 


Jjo t Appr ox. Size Sai n s Price 
197 50' X lUO' $17,500.00 


Ter ns 

City 
Terms 
& 9% 


Conditions 


Ame Kellner 198 50' x lUO' $17,500.00 


City 
Terms 
9 9% 


Robert & 199 50' x lliO' 

Wendy Kline 


$17,500.00 Cash 


Stanley & 

Marjorie 

Joufrhin 


200 50' X lUO' 


$17,500.00 City 
Terras 
@ 9% 


Donald & 

Shirley 

Martin 


201 50' X lUO' $17,500.00 City 

Terms 
@ 9% 


John Edward 202 50' x lUO' $17,500.00 City 


& Eleanor 
Jou^'lhln 


Terms 
@ 9% 


Branko & 203 50 x lUO' $17,500.00 Cash 

Agatha Hitrec 

B ulkhead Apreoments 

The purchaser ol any lot which is more than one loot above or below the 
finished grade of the abutting streets or lane will be required to enter 
into a bulkhead agreement. " 


Your Board 

RECOMMENDS that the foregoing report of the Supervisor of Property 
and Insurance be adopted, 

(A copy of the plan of the lots involved is circulated for the 
information of Council.) ' 


MOVED by Alderman Broome, 

THAT the foregoing Board of Administration report , Clauses 
1, 2 and 3, be approved. 

- CARRIED 

7. Research Project Study: 
Children Out of Wedlock 

MOVED by Alderman Bird, 

THAT the following report dated April 21, 1972, submitted by 
the Board of Administration be approved : 

- CARRIED 


Regular Council, May 9, 1972 

BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 


7, Research Project Study: 

Children Out of Wedlock (cont'd) 


' The Medical Health Officer reports as follows: 

"On April 5, 1972 I received confirmation through the Deputy 
Provincial Health Officer that a Federal Research Grant in the 
amount of $6,965.00 has been approved to carry out the first stage 
of the three year research project stated above. 

The Health Department has recognized the necessity of obtaining 
answers to the needs presented by children raised by unmarried 
mothers. There has been sufficient concern that our department has 
provided since November 1966 special prenatal classes for single 
mothers, as well as providing additional nursing attention to unwed 
mothers who keep their infants. 

The Health Department recognize that it is very difficult to 
adequately counsel young people on the consequences of pregnancy 
without knowing the likely effect on the children born in the 
situation. The purpose of this study is to determine if the child 
born in the situation, is adversely affected by being retained by 
the natural mother. If so the Health Department would be in an 
improved position for providing more adequate counselling to young 
people, and to provide appropriate health and educational services 
in order to influence a favourable outcome. 

The Budget is appended. (Salary estimates are based on 1971 
rates. Upon finalization of 1972 rates a further submission will 
be made to Ottawa requesting additional funds. When costs of any 
project increase it is normal practice to request any supplementary 
funding. ) 

In order to implement this research project the following staff 
will be required in addition to the normal staff complement. 

Psychiatrist 72 sessions at $55 per session 

Public Health Part-time - 10 hours per week for six months 

Nurse I - 3^5 hours per week for six months 

Clerk/Steno II (same hours as Public Health Nurse) 

The above positions have been discussed with the Acting Director of 
Personnel Services who confirms the classifications and salary rates." 

Your Board RECOMMENDS that 

(a) The "Follow-Up Study to the Thirtieth Month of a Population 
of Children Born Out of Wedlock in the City of Vancouver and 
Remaining with their Mother" be operated by the Health Department 
for the duration of the federal funding support. 

(b) The required positions as confirmed by the Acting Director of 
Personnel Services be established. 

(c) That the first stage costs of the project, in the amount of 
$6,965, be approved on the understanding that the total of 
these costs are recoverable under a Federal Research Grant. ' 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 


8 . Professional Liability Insurance 

The Board of Administration under date of April 27, 1972 
submitted the following report: 

'Your Board has received the followfng report from the Deputy Director 
of Finance: 

"As Council Is aware, a committee of City officials Is reviewing the 
City's requirements for liability Insurance. Prior to asking underwriters 
to submit proposal -quotations on the City's overall needs your committee 
feels that Council may wish to provide some direction on the matter of 
coverage of certain classes of City employees In the performance of their 
duties. The classes of employees are: 

Doctors, dentists, nurses and certain technical personnel 

Engineers, architects, and surveyors 

Lawyers. 

All of these employees may be subject to an action for damages, by a 
third party. If the employee has exceeded his authority, or has, through 
negligence or inadvertance, caused harm to another person or persons. 
Examples are a doctor who gives the wrong Injection, an engineer who through 
faulty design creates a situation where something collapses. In most cases 
It Is assumed that the City would also be sued for damages. 

The Insurance review committee Is of the opinion that there Is justific- 
ation for considering protecting these employees by professional liability 
Insurance and further that the City should be protected In the event of 
actions jointly against the employee and the City. It should be pointed out 
that to the best of any staff member's memory the City and/or professional 
staff have never been subject to any action for damages of the type described. 

If Council Is In favor of such protection then an Interim policy should 
be taken out now, which would be replaced by the overall package liability 
po4icy If and when Council approves It. Council's approval or disapproval 
now oiF the various aspects of this section of liability Insurance will also 
provide the review committee with the necessary guidelines for approaching 
the brokerage community on the package policy. 

In order to establish some Idea of costs we obtained a quotation for 
approximate premium costs for one year, as follows: 

1. Doctors, dentists, nurses and technical personnel 

$A,500 premium for I year's protection for the City, 212 full 
time personnel and Ik part time personnel, with limit of $500,000 
one claim and $1,000,000 aggregate claims. 

2. Engineers, surveyors, architects 

52 professional engineers, 5 surveyors, 3 architects 

a) for limits of $250,000 one claim, $500,000 aggregate claims, 

with $5,000 deductible, - premium cost approximately $20,000 per year. 

b) for limits of $1,000,000 for one claim, $1,500,000 aggregate claims 
with $5,000 deductible, - premium cost approximately $40,000 per year. 

3. Lawyers 

9 in Law Department, 25 in Prosecutor's Office 

No firm estimate Is available but cost would presumably be between 
$150 - $300 per year per Law Department lawyer and considerably 
less for those In the Prosecutor's Office. 
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8 . Professional Liability Insurance (cont'd) 

The City Medical Health Officer, Or. Bonham, is quite concerned about 
the need for liability insurance. Our analysis suggests that the medical 
area is the highest risic component in terms of potential number of claims 
of the three listed above. The Health Department prescribes and administers 
drugs, gives dental treatment, performs health counselling, runs the immunization 
program, controls persons and premises from the health point of view, and issues 
orders for the abatement of health problems and destruction of unhealthy produce. 
All of these activities can, through accident or carelessness, open the City and 
the staff member to liability. 

Category 2 (engineers, surveyors, architects) appears to have a somewhat 
lower priority than the medical area, even though it should be noted that the 
amount of liability arising from an 'occurance' could be much greater. The 
cost of protection also appears to be somewhat prohibitive. Based on the 
experience of Ottawa City, which a short while ago completely reviewed their 
liability situation and developed a comprehensive liability policy, it appears 
that protection would be best included in a comprehensive liability policy. 
We will be including such coverage in the submission to the brolcers. 

Category 3 (lawyers) appears to have the lowest priority and in point 
of fact the lawyers in the Prosecutor's Office should probably be dropped 
from consideration. The lawyers in the Law Department could potentially be 
open to liability but it is difficult to evaluate the rislt. The cost of 
protecting the lawyers and the City would appear to be between $1,350 to $2,700 
per year. 

Recommendat ion 

That the Category I personnel (doctors, dentists, nurses and technical 
personnel) and the City be jointly protected by liability insurance for one 
year, with a limit of $100,000 for one claim and $500,000 aggregate claims. 
The cost should be less than the $4,500 estimated above as the limits have 
been reduced. 

In view of the restricted marltet for this insurance it is further re- 
commended that the brolcerage firms of Macaulay Nicholls Maitland & Co. Ltd. 
and Leslie Wright and Rolfe Limited be aslced to separately approach under- 
writers to obtain policy proposals with the award being to the brolcer producing 
the best combination of price and conditions, as determined by the Insurance 
Review Committee. 

For CouncJ 1 Consideration 

1. Does Council wish to protect Category 2 personnel (engineers, surveyors, 
architects) at a cost of approximately $20,000 per year for limits of $250,000 
and $500,000 or approximately $A0,000 per year for limits of $1,000,000 and 
$1,500,000. The City would also be protected. It Is anticipated that protection 
of the City will be included in the 'paclcage policy' proposal. It is possible 
that the premium costs quoted could be reduced by 25% in detailed discussions wit 
underwriters. If Council is in favor then we would approach the marlcet as under 
the Medical staff coverage recommended. 

2. Does Council wish to protect Category 3 (Law Department lawyers) at a 
cost between $1,350 to $2,700 per year. Again, the City would be covered and 
in any event will presumably be covered under the 'paclcage policy' proposal. 

If Council decides to cover Categories 2 and 3 now, then the desirability 
of this coverage would be included in the specifications to the brolters for 
proposed paclcage policy. Conversely, Council may not wish to provide this 
protection now but may direct the Insurance Review Committee to include it in 
the specifications for the 'paclcage policy' on the assumption that cost of 
Inclusion In a paclcage would be considerably less than a separate policy. 
Council could then, at the time of considering whatever paclcage proposals are 
developed by brokers/underwriters, delete or Include the protection on the 
basis of cost or other considerations." 

Your Board recommends that Council adopt the recommendation of the 
Deputy Director of Finance and submits the other Items for Council consideration.' 
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8 . Professional Liability Insurance (cont'd) 

MOVED by Alderman Phillips, 

THAT the Board of Administration recommendation re Category (1) 
personnel be approved, and no further action be taken in respect of 
other personnel submitted in this report for consideration, and 
referred to as Category (2) and (3) personnel. 

- CARRIED 


9. Deputy Mayor as Ex-Officio Member of 

Board of Administration 

! 

MOVED by Alderman Rankin, 

THAT the report of the Board of Administration dated April 
18th, 1972, on the subject of Deputy Mayor as Ex-Officio Member 
of the Board of Administration be referred to the Standing Committee 
on General Purposes for consideration. 

- CARRIED 


10. Sale of Residential Lots: 

Area 'B', Champlain Heights (Second Report) 

MOVED by Alderman Hardwick, 

THAT the following report of the Board of Administration under 
date of May 5, 1972 be approved. 

- CARRIED 

• The Supervisor of Property and Insurance reports as follows: 

" On thn banis of City Council's resolution of Mirch 28, 197.?, 
the sin^Xo. frjmily lots in .^roa "B" of Chaanplain Ileifi^its are 
boinf^ m^'jrketsd on the basis of fixed price, to individuals, 
vribh the sale belnf^ restricted to one lot per individual. 

The folloirin'^ offers to purchase "have been received by 
the Su.pcrvisor of Property Ip^surance, on the fixed 
nrice basis, and It is 

REGOI'^'HMD^^D that thoy be approved under the terms and 
conditions set doi.ti by City Council: 


Name Lot Approx. Sis^e Sales Price Terms CONPrriOIK 

Donald & 39 55' x 115' $15,600.00 City Subj.to Public Utilit 

Shirley Walker Terms Easeinent ovs^v E. 5' 


mui« Aopp 40 5i>' X ilt>' Jtil5,600.00 City Subj.to Publ.Utilitic 

Terms Easement over W. 5* 


Clifford & 41 55' x 115' $15,600.00 Cnnh 

Grace Forraby 


Jooef A Maria 42 55' x 115' $15,600.00 
Prank 


City 
Termn 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 


10. Sale of Residential Lots: 

Area 'B', Champlain Heights (cont'd) 


Lot_ Approx. Snlos Price Tfrm 


Conditions 


Howard Llchty 


54 Irregular 

6,457 sq.ft. 


$16 ,000.00 City 
Terms 
© 9^ 


Joseph G. 
Durante 


56 55' X 115' 


$16,000.00 City 
Terms 
® 9^ 


Bil] & Ilenrietn 59 55' x 115' $16,000.00 Cash 
Dolirat 


Krnest A. 
Durante 


Avtar ft 
Surjit Gill 


62 60' X 120' 


63 Irregular 

7,897 Sq.ft. 


$16,500.00 City 
Terras 

$16,500.00 City 
Teros 

© 99$ 


Lionel & 
M;ire<iret 
Morris 


64 Irregular $16,000.00 City 
6 ,415 sq.ft. Terms 


John Chong 65 Irregular $16,000.00 City 

Quan 6,652 sq.ft. Terms 

© 99S 


Ching-Pong & 
Grace Shou- 
Ling Ng 


72 Irregular $16,000.00 City 
6,555 sq.ft. Terms 

© 9^ 


Donald Michael 
Callahan 


75 Irregular $16,500.00 City 
b ,770 sq.ft. Terms 

© 9^ 


Victor Walko 76 60' x 115' 


$16,500.00 City 
Terms 
© 


Adam & Marie 78 
Dukowski 


Irregular 
7,442 sq.ft. 


$17,000.00 City 
Terms 
© 9^ 


George & Milka 
Vukasovic 


80 60' X 120' 


$16,600.00 City 
Terms 

© 99^ 


John & Myrna 
Hedden 


81 Irregular 

8»199 sq.ft. 


$16,800.00 City 
Terms 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 


10, Sale of Residential Lots: 

Area 'B*, Champlain Heights (cont'd) 


Lot ApprcT. Slge Sales Price Terms Conditiona 


James & 
Winnifred 

Collins 


82 Irregular $16,600.00 City 
7,314 sq.ft. Terms 


Carmello 
Auf iero 


88 Irregular $16,500.00 City 
6,80? sq.ft. 


Subj. to Public ntilitios 
Terms Easement over l/est 5' 
© 9^ 


Geraldine 
Zaparts 


89 Irregular $16,500.00 City Subjnct to Pu.blic Utilitiec 

Terms TDaseraent over West 5' 


6,953 sq.ft. 


Anthony <"< 
Ktary Cari 


AT Inn A Ilnry 
iif\ppi 


90 Irregular $16,500.00 City 
6,589 sq.ft. 


Sub j. to Public Jtiliticjs 
Terms Kasenif;nt over './ost 5' 
<0 9^ 


93 60' X 120' $16,600.00 Cash Subject to p-rbllc Util Uiefl 


A3 f red Kriia 100 55' x IHO* %ie,(y00.00 City 

Ternig 
W 9^ 


Mario 
Ciprinno 


101 55' X 110' $16,000.00 City Subj. to Public Utilities 

Terms Easement over East 3feet. 
^ 9?S 


Albin A Helen 103 Irre^jular $36,200.00 Cash 
lyrchnlewicz 6,157 sq.ft. 


Stephen & 
Suzanne Lee 


105 60' X 110' 


$16,500.00 T caf^h, Sxibj . to Public Utilities 
balance, Easenent 5' x 13' at 
6 mo.w9^ s/vrest cor. Lot 105 


John Koenig 106 60' x 110' $16,500.00 


City 
Terms 


Subj. to Public Utilities 
Easement over Uest 5* 


Reynaldo 
Tioseco 


122 60' X 110' $16,500.00 


City 
Terms 


Subj. to Public Utilities 
Easement over Vest 5' 


Patrick & 
Jadine Shen 


138 Irregular 

6,088 sq.ft. 


$16,000.00 


City 
Terms 

9!^ 


William 
Worsjey 


146 50' X 110' $15,700.00 City 


Subj. to Public Utilitie.n 
Terms Easonont over South 5' 
© 9/« 


Jalcos Isaac 143 50' x 110' $15,700.00 City 
iUine Terms 


Subj. to Public Utnitios 
Easement over South 5' 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 


10. Sale of Residential Lots: 

Area 'B ' , Champlain Heights (cont'd) 


Lot Approx. Si 76 Sniea Price Tfrms ConcUtlons 


Sidney Jaaes 149 50' x 110' $15,700.00 City Subj. to Public Utilities 


Reed 


Terms EasGment over South 7* 


Alan Lau 


151 50' X 110* $15,700.00 City Subj. to Publ3.c Utilities 

Terms Er.seraent over South 5' 


Richard & 153 50' x 110' $15,700.00 City Sub.1. to Public Utilities 


Shirlpy Main 


Terms Easomisnt over South 5' 


Rodolfo S. 
Tior.eco 


155 Irrefnilar $16,500.00 City 
6,679 sq.ft. Terns 


TWr^:la5i C. 
Moo<1 y 


'iSi Trre^;ular $16,500.00 City 


6,508 sin.ft. 


Terras 


y.brahnn ijpn 16(, 50' x J 30' $15,700.00 City 

Tor ion 

Henry Siu 169 52' x 120' $17,000.00 City 

Terms 


Elir.abeth 170 52' x 120' $17,000.00 City 

Hildobrand Terais 


Ben Keufeld 181 Irregular $16,000.00 City Subj. to Public Utlliti?: 


6,412 sq.ft. 


Terms Easement over Soiith 5' 
9^ 


Reiner & 188 50.34 'xUO' $17,500.00 City 

Alice Blum Terms 


Vbxa GmiLli 1C9 50.34* X 140' $17,500.00 City Subj. tu Public Utilities 

Terms Easemont over East 5' 
4<) 9^ 


Francis Cheun/^ 190 
Wai Yu 


50.34' T 140' $17,500.00 Cash 


EdrniiniS Thies- 73 
sen 


Arrata h Donon- 87 


irreTular $16,700.00 City 


67].9 Sq.ft. 


Terras 


Trpe{jiaar $16,500.00 City Subj. to Public Utilitiss 


70A7 Sq.ft. 


Torna Ea8ep.cnt ovor ''.'est 5' 
9^5 
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10, Sale of Residential Lots: 

Area 'B ' , Champlain Heights (cont'd) 


Nicola 3: Gina 10? 
Taddei 


John Rusin 


Ashton A. 
Bell 


110 


123 


Sharron A. 
Rusin 


145 
117 
137 

It/, 


Cohon 
Donald 

Phyll3<5 A.Cohen 


55' X 110' 

60 »x 110' 
60'xll0« 


IrrefTulTT 
7619 sq.ft. 


016,000.00 City Subj.to Public Utilities 

Terns Easement, 3' x 3* at 

9% South-east corner of lot 

016,500.00 City Subj. to Riblic Utilities 

Terms Easenent over V/cst 5 ' . 

016,500.00 City Subj. to Public Utilities 

Terns Easenent over 'Jest 5'. 

9r'. 

Ol6,fi00.00 City 
Terns 


Irrcrrular 01^^,000.00 Cash 
6900 so.ft. 


Irre'-ular Ol6,AOO.OO City 

Terns 
9;-: 


69S6 sq.ft. 
'^0.34. X UO' 


017,500.00 Cash 


Subj.lo Public Utilities 
Easement over !Jest 5'. 


The pu3-'char:er of any lot which is more than one foot above or 
belo'f the finished prr'ic^o of the abutting streets or lane vrill 
be required to enter into a bulkhead acjroenent. 

Your Board RECOMMENDS the foregoing report of the Supervisor of 
Property and Insurance be adopted." 


11. West End Community Centre/ 

Senior Citizens Housing Project 

The Board of Administration under date of May 4th, 1972 submitted 
the following report: 

'The Director of Planning and Civic Development has reported as follows : 

"In February this year, City Council concluded negotiations which 
had been in the hands of a special committee chaired by Alderman 
Bird by agreeing to a procedure and cost figures for the senior 
citizens 'wing of the West End Project to proceed. These figures 
had previously been agreed to by the Minister of Municipal Affairs 
for the Provincial Government and by officials of Central Mortgage 
and Housing Corporation. 

As a result, the architects, Thompson, Berwick, Pratt and Partners 
were instructed to prepare revised schematic drawings up to the 
level required by C.M.H.C. for final approval of the revised design. 
Until that time, other work on the project was halted. The revised 
design is required for submission to a public hearing to rezone the 
site to CD-I. Prior to the development of the present design for 
the senior citizens' portion of the project. Council, on November 2, 
1972 approved recommendations contained in the Board of Administra- 
tion report of October 19, 1971, including: 

' 3. Authorize the architects to proceed, so far as Council 
is concerned, when written confirmation is received 
from the Senior Governments, without awaiting formal 
legal documentation of agreement. 

4. Instruct the Director of Planning and Civic Development 
to make application for rezoning the project area to 
CD-I. ' 
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11. West End Community Centre/ 

Senior Citizens Housing Project (cont'd) 

The Vancouver City Planning Commission on December 17, 1971, when 
considering the above-mentioned application for rezoning did not 
endorse the Technical Planning Board's recommendations, including: 

' 3. Design to be generally in accordance with the design 
concept approved by Council on November 2, 1971. ' 

The Commission has not had the opportunity to consider the revised 
plans and under present circumstances it is understood that Council 
may wish to deal with the re-zoning application at a regular meeting, 
and to invite the Commission to pxpress its views at that meeting. 

The present situation regarding the revised sketch plans, and the 
related agreement is : 

(1 ) Province - 

Letter of March 20, 1972 from Mr. J. T. Williams advised 
that the Province approved the revised design. 

( 2 ) Central Mortgage & Housing Corporation - 

By letter of April 20, 1972, Mr. K. B. Ganong, Branch 
Manager, C.M.H.C. stated that the Corporation was prepared 
to approve in principle, the preliminary design and cost 
estimates. The letter states also that the approval in 
principle is authority for the City to instruct the 
Consultants to prepare detailed working drawings, subject 
to certain changes and comments included on a list attached. 

(3) Technical Planning Board - 

The Technical Planning Board, on March 17, 1972 received 
the comments of the Design Panel and approved the 
preliminary design and on April 14, 1972 confirmed 
approval of the design. 

(4 ) Agreement - 

The agreement which the City is required to enter into 
with the Senior Governments is being revised to reflect 
the current understanding between the parties. 


1 . CONSIDERATION 

Under present circumstances Council may wish to deal with 
the re-zoning application for the site at a Public 
Hearing on the same day as a regular Council meeting, 
and to invite the City Planning Commission to be present 
and to express its views at that meeting. 

2 . RECOMMENDATION ; - 

If re-zoning is approved, it is RECOMMENDED that: 

Council instruct the architects to prepare the necessary 
working drawings, specifications and tender documents, 
for the Senior Citizens' housing, based on Sketch 
Plans 1-11 inclusive, dated May 4, 1972, prepared by 
Thompson, Berwick, Pratt and Partners. " 


Your Board submits Item 1 of the foregoing report of the Director 
of Planning and Civic Development for the CONSIDERATION of Council, 
and, subject to approval of the rezoning referred to in Item 1, 
RECOMMENDS that the Director of Planning' s recommendation contained 
in Item 2 bo ap|)roved. ' 
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11. West End Community Centre/ 

Senior Citizens Housing Project (cont'd) 

MOVED by Alderman Phillips, 

THAT the rezoning application involved be considered at a 
Public Hearing to be held at a regular Council meeting time, and th 
Vancouver City Planning Commission representatives be invited to 
be present at such meeting to express its views 

FURTHER THAT the Council instruct the Architects to prepare 
the necessary working drawings, specifications and tender documents 
for the Senior Citizens' housing, based on Sketch Plans 1-11 
inclusive, dated May 4, 1972, prepared by Thompson, Berwick, Pratt 
and Partners. 

- CARRIED 


COMMITTEE OF THE WHOLE 

MOVED by Alderman Hardwick, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Alderman Hardwick, 
SECONDED by Alderman Bird, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 


BY-LAWS 

1 . MAYOR AND DEPUTY MAYOR 
INDEMNITY BY-LAW 


MOVED by Alderman Adams, 
SECONDED by Alderman Sweeney, 

THAT leave be given to introduce a By-law to amend By-law 
No. 4444, being a By-law to provide for the appointment of a Deputy 
Mayor and to fix the annual indemnity of the Mayor and the allowanc 
payable to the Deputy Mayor while holding office, and the By-law be 
read a first time. 

- CARRIED 

MOVED by Alderman Adams, 
SECONDED by Alderman Sweeney, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Alderman Adams, 
SECONDED by Alderman Sweeney, 

THAT Council do resolve itself into Committee of the Whole, 
to consider arid report on the By-law, Her Worship the Deputy Mayor 
in the Chair. 

- CARRIED 

MOVED by Alderman Adams, 

THAT the Committee of the Whole rise and report. 

- CARRIED 


continued 
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BY-LAWS (continued) 


I 

! 1 . MAYOR AND DEPUTY MAYOR 

INDEMNITY BY-LAW (cont'd) 


The Committee then rose and reported the By-law complete. 

MOVED by Alderman Adams, 
SECONDED by Alderman Sweeney, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 


MOVED by Alderman Adams, 
SECONDED by Alderman Sweeney, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 


- CARRIED 

(The By-law received three readings.) 


(Aldermen Rankin, Hardwick and Phillips are recorded as voting 
against the passage of this By-law.) 


2 . ALDERMEN : 

INDEMNITY BY-LAW 


MOVED by Alderman Broome, 
SECONDED by Alderman Sweeney, 

THAT leave be given to introduce a By-law to amend By-law 
No. 4445, being a By-law to fix the amount to be paid annually to 
the Aldermen of the City, and the By-law be read a first time. 


- CARRIED 


MOVED by Alderman Broome, 
SECONDED by Alderman Sweeney, 

THAT the By-law be read a second time. 

- CARRIED 


MOVED by Alderman Broome, 
SECONDED by Alderman Sweeney, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, Her Worship the Deputy Mayor 
in the Chair. 


- CARRIED 


MOVED by Alderman Broome, 

THAT the Committee of the Whole rise and report. 


- CARRIED 


The Committee then rose and reported the By-law complete. 

MOVED by Alderman Broome, 
SECONDED by Alderman Sweeney, 

THAT the report of the Committee of the Whole be adopted. 


- CARRIED 


MOVED by Alderman Broome, 
SECONDED by Alderman Sweeney, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 

- CARRIED 

(The By-law received three readings.) 
(Aldermen Rankin and Hardwick are recorded as voting against the 
passage of this By-law.) 


Regular Council, May 9, 1972 

ENQUIRIES AND OTHER MATTERS 


Alderman Bird : 

Kitsilano and Fairview Rezoning 


enquired when the Council will be 
considering rezoning applications in 
respect of Kitsilano and Fairview 
areas on which public hearings have 
been held. 


After receiving information from the 
officials, Council determined these 
applications be placed before Council 
for consideration on May 30, 1972, 
at which time the Director of 
Planning and Civic Development will 
furnish additional information to 
Council , 


Alderman Broome requested the 
Director of Planning and Civic 
Development include in the report 
to Council, information in regard to 
the presentation at the public 
hearing by the B,C, Telephone Co, 
representative, when it was requested 
that the Company's property on which 
a computer centre is located be 
excluded from the Fairview rezoning. 

The Deputy Mayor directed accordingly 


Alderman Wilson: 

Downtown Vancouver Transportation 
Concepts Report 


referred to this report received by 
Council from the Regional District 
and enquired regarding consideration 
of the report. 

It was agreed the report be con- 
sidered by the Standing Committee 
on Transportation when the 
consultants will be able to be 
present to give a report explanation, 


Alderman Wilson: 

Sale of City Owned Property - 

Corner of Cambie and Georgia 


enquired respecting the status of 
sale of City owned property at the 
south-east corner of Cambie and 
Georgia Streets, The Council 
resolution was noted, directing that 
no further action be taken regarding 
the property at this time, but at 
some future date on instruction of 
the Board of Administration, tenders 
again be called. 

It was noted also that the firm of 
Boughton, Street and Company is 
asking to appear before Council on 
the matter in place of the firm of 
Braid wood and Company, 

It was agreed the delegation would 
be heard at the May 16th Council 
meeting , 


continued 
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ENQUIRIES AND OTHER MATTERS (continued) 


Alderman Hardwick: 

Industrial Development Commission 

of Greater Vancouver 


advised that the Department of 
Industrial Development, Trade and 
Commerce had appointed the Industrial 
Commissioner of the Industrial 
Development Commission of Greater 
Vancouver as Provincial Director. 
Further, the Department would be 
assuming many of the duties carried 
out by the Industrial Development 
Commission; therefore, the Commission 
would not be continuing. 


The City Clerk agreed to take up 
with the Director of Finance the 
situation with respect to the City 
grant made to the organization. 


Alderman Sweeney: enquired respecting the Council 

Court of Revision - Local meeting for the purpose of a Court 

Improvements of Revision on Local Improvements 

to be held Thursday, May 11th at 
9:30 a.m., and the necessity therefor 

The City Clerk answered the enquiry. 


Alderman Hardwick: 
Consultant's Report: 
False Creek 


advised the Consult 
False Creek Area wi 
to Council members 
Alderman suggested 
ence be given to th 
Committee on Planni 
It was agreed the r 
be arranged for the 
meeting on May 16th 


ant 's report re 
11 be submitted 
this week. The 
a report refer- 
e Standing: 
ng & Development, 
eport reference 
regular Council 
, 1972. 


The Council adjourned at approximately 3:30 p.m. 


* 3«c 3tr :4c >|C 3)C )|c 


The foregoing are Minutes of the Regular Council meeting dated 
May 9, 1972, adopted as changed on May 16, 1972. 
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CITY OF VANCOUVER 


SPECIAL COUNCIL MEETING 


A Special Meeting of the Council of the City of Vancouver was 
held on Thursday, May 11th, 1972, in Committee Room No, 1, City Hall 
at 9:30 a.m. 


PRESENT Alderman M.E, Linnell Deputy Mayor (Chairman) 

Aldermen Adams, Bird, Broome, Hardwick, Phillips, 
Rankin, Sweeney and Wilson 


ABSENT His Worship the Mayor (Civic Business) 

Alderman B.K. Calder 


CLERK TO THE COUNCIL R. Henry 


CONDOLENCES 
FORMER ALDERMAN W. GREYELL 

Council was advised that foriuei Alderman W. Greyell who had 
served on the Council 1939 - 1941 and 1943 - 1946 had recently passed 
away . 

MOVED by Alderman Wilson, 
SECONDED by Alderman Adams, 

THAT a letter of condolences be sent to the family of the former 
Alderman W, Greyell, 

- CARRIED 


BUSINESS 


Local Improvements on the Initiative 


MOVED by Alderman Broome, 
SECONDED by Alderman Adams, 

THAT the Council resolve itself into a Court of Revision for the 
purpose of hearing complaints against the proposed assessments or the 
accuracy of frontage measurements, or any other complaint which persons 
interested may desire to make and which is by law cognizable by the 
Court, Her Worship Deputy Mayor Linnell in the Chair, 

- CARRIED 


COURT OF REVISION 


Pavement Curbs, Sidewalks and Light Standard 
Project on the Initiative - Schedule No. 413 


Pavement, Curbs, Lane Pavements and Sidewalks 
by Petition - Schedule No, 414 


The Court received from the Assessment Commissioner, Schedules 
No, 413 and No, 414 listing a number of local improvement projects on 
the Initiative and by Petition, 
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The Assessment Commissioner advised that in respect to those projects 
on the Initiative, in none of the instances was there sufficient 
signatures to defeat the projects. 

Those projects submitted by Petition were requested by the majority 
of assessed owners by means of sufficient signed petitions 

Mrs, F.H. Mitchell addressed the Court regarding Project No, 30, 
Schedule No, 414 - Tolmie Street, Mrs. Mitchell was of the opinion that 
a further reduction in charges should be made with respect to her property 
because of its situation and shape and also because she had been advised 
by a City staff member that such a reduction would be made. The Assessment 
Commissioner explained that a reduction had been made based on half the 
f lankage. 

MOVED by Alderman Adams, 
SECONDED by Alderman Wilson, 

THAT the Assessment Commissioner's Report on Project No, 30 be 
approved but that the charge be made on one-third of the flankage on 
the property, 

(not put) 

MOVED by Alderman Rankin in amendment, 
SECONDED by Alderman Sweeney, 

THAT the Assessment Commissioner's report be approved and therefore, 
a charge be made on half of the flankage of Mrs, Mitchell's property, 

- CARRIED 

(The amendment was put and carried,) 


Mr. D, Sinclair spoke to the Court in support of Projects No, 58 
and No, 59 - 30th Avenue. 

The Assessment Commissioner advised that lot 18 of 2 to 4 of 5, 
Blk. 17, D,L, 526 is a locked in lot and therefore recommended that the 
residential rate be charged and applied to this lot. 


MOVED by Alderman Broome, 
SECONDED by Alderman Sweeney, 

THAT the residential rate be applied to Lot 18 of 2 to 4 of 5, Blk, 
17, D,L, 526, as recommended by the Assessment Commissioner, 

- CARRIED 

There being no other persons present wishing to address the Court, 
it was 

MOVED by Alderman Bird, 
SECONDED by Alderman Sweeney, 

THAT Schedules No. 413 and 414 as submitted by the Assessment 
Commissioner be approved, 

- CARRIED 


MOVED by Alderman Bird, 
SECONDED by Alderman Sweeney, 

THAT the Court of Revision rise and report, 

- CARRIED 


COUNCIL 

MOVED by Alderman Bird, 
SECONDED by Alderman Broome, 

THAT the Report of the Court of Revision dated May 11, 1972, on 
Schedules No, 413 and 414 be received. 


- CARRIED 
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COUNCIL (continued) 


Local Improvements 
Subsequent Procedure 


The Board of Administration submitted a report dated April 21st, 
1972, concerning the subsequent procedure on those projects detailed in 
the Assessment Commissioner's Schedules No, 413 and No, 414, 

The City's share of the recommended projects is available in the 
1972 Streets Budget, subject to Council approval of the 1972 Capital 
Budget . 

The Board RECOMMENDED as follows: 


1, All the Initiative Projects in Schedule No, 413 be undertaken; 

2, All the Petition Projects in Schedule No, 414 be undertaken; 

3, The City Engineer be authorized to call Tenders for all the 
approved Paving Projects and the Light Standard Project, 


MOVED by Alderman Bird, 
SECONDED by Alderman Broome, 

THAT the foregoing report of the Board on Administration on 
subsequent procedure dated April 21, 1972 be approved. 


THAT 


- CARRIED 


The Special Council adjourned at 10:15 a.m. 


The foregoing are Minutes of a Special Council meeting (Court 
of Revision), dated May 11, 1972, adopted May 30, 1972. 
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REGULAR COUNCIL MEETING 


A Regular meeting of the Council of the City of Vancouver was 
held on Tuesday, May 16, 1972, in the Council Chamber, at approximately 
9:30 a.m. 

PRESENT Her Worship the Deputy Mayor (Alderman Linnell) 

Alderman Adams, Bird, Broome, Hardwick, Phillips, 
Rankin, Sweeney and Wilson 

ABSENT His Worship the Mayor 

Alderman Calder (Illness) 

CLERK TO THE COUNCIL R. Thompson 


PRAYER 

The proceedings in the Council Chamber were opened with prayer, 
offered by the Rev. Dr. George Turpin, Civic Chaplin. 


'IN CAMERA' MEETING 

The Council agreed to an 'In Camera' meeting later this day. 


ADOPTION OF MINUTES 

MOVED by Alderman Bird, 
SECONDED by Alderman Sweeney, 

THAT the Minutes of the Regular Council meeting (including 'In 
Camera'), dated May 9, 1972, be adopted after the following notations 
have been made: 

(1) On Page 17, the following be added before Item 6 re Property 
Matters : 

'At this point. Alderman Adams took the Chair to relieve 
the Deputy Mayor (Alderman Linnell) to attend to other 
business . ' 

(2) On Page 37, respecting Kitsilano and Fairview Rezoning, in the 
last paragraph the words 'Deputy Mayor' be changed to read 
'Acting Chairman (Alderman Adams) ' , 

- CARRIED 


COMMITTEE OF THE WHOLE 

MOVED by Alderman Hardwick, 
SECONDED by Alderman Sweeney, 

THAT the Council resolve itself into Committee of the Whole, Her 
Worship the Deputy Mayor in the Chair. 


- CARRIED 
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DELEGATIONS 


1. Sale of City Owned Land: 

S.E. Corner of Cambie and Georgia Streets 

The Council further considered report of the Board of Administration 
dated March 6th, 1972, regarding the sale of City owned property at the 
south-east corner of Cambie and Georgia Streets, and noted that on March 
21st, 1972 after considering this report, the Council passed the following 
motion: 

'THAT no further action be taken in respect of this 
property at this time but at some future date, on 
instructions of the Board of Administration, tenders 
again be called; 

FURTHER THAT in reports made to Council on bid calls 
generally, the principals be identified to Council for 
information. ' 

The offers to purchase as noted in the said Board of Administration 
report again were reviewed, and it was stated that the undisclosed 
principal referred to in two of these offers is Sandman (in Vancouver) 
Ltd . 

Mr. W. Street, Barrister, appeared on behalf of the offer presented 
by Sandman (in Vancouver) Ltd., and set out the position of his principal 
in support of their offer to purchase and the need for an early decision 
due to options on neighbouring property which is considered required 
to obtain the most satisfactory development on the site. 

MOVED by Alderman Rankin, 

THAT the Board of Administration be asked to proceed to advertise 
this property again in the normal way, and include the various conditions 
set out in the Board of Administration report of March 6th, 1972, 

- CARRIED 

MOVED by Alderman Broome in amendment, 

THAT the following words be added to the main motion: 

'and that the advertising be placed as quickly as possible 
with the advertisement being prominently displayed, tenders 
to be returnable to the City in time for a report thereon 
to the Council on May 30th, 1972.' 

- LOST 

A recorded vote on the amendment was requested, and the record 
therefore, is as follows: 


FOR 


AGAINST 


Alderman Adams 
Alderman Broome 
Alderman Wilson 
Alderman Bird 


Alderman Sweeney 
Alderman Rankin 
Alderman Hardwick 
Alderman Phillips 
Alderman Linnell 


The amendment was declared lost. 

MOVED by Alderman Sweeney, 

THAT the upset price be included in the advertisement. 


- LOST 


The main motion by Alderman Rankin was put and carried. 
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REPORT REFERENCE 


1. Thompson, Berwick, Pratt 
and Partners 

R. Mann False Creek Development 


See Pages 5 and 6 for Special Committee Report on the Consultant's report 
entitled 'False Creek Study Group, Consultant's Report to the City of 
Vancouver dated April 1972 (Reports 4 & 5)'. 

The whole matter was deferred for continuation at 2:00 p.m., when 
the Consultants will be available for questioning, and the Special 
Committee's report will be considered. 


At this point the Council recessed and held an 'In Camera' meeting, 
following which the meeting was reconvened in open session at approximately 
11:40 a.m. for the following business. 


REPORT REFERENCE (continued) 


2. Director of Welfare and Rehabilitation 
Welfare Emergency 


The Director of Welfare and Rehabilitation submitted an oral report 
to Council giving progress on the present welfare emergency, and steps 
taken to handle the situation. 

(See Pages 14 and 15) 

The Council recessed at 12:00 noon to reconvene in open Council 
at 2:00 p.m. with the same personnel present . 


The Council reconvened at approximately 2:00 p.m. with the same 
personnel present, the Deputy Mayor (Alderman Linnell) in the Chair. 


Since the Consultant was not available to proceed with the False 
Creek Committee Report at this point, it was agreed to continue with 
certain other agenda items. 


COMMUNICATIONS 


1 . Park Board : 

Pioneer Place 

MOVED by Alderman Adams, 

THAT the communication dated April 26, 1972, from the Park Board 
setting out resolution reiterating its request that Pioneer Place be 
turned over to that Board's care, custody and management, and further 

I strongly objecting to any change in the area and removal of seating, 

j be received . 


- CARRIED 
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I COMMUNICAT IONS (continued) 

2. Regional-Municipal Seminar 

Greater Vancouver Regional District 

Advice was received from the Department of Municipal Affairs of 
i a Regional-Municipal Seminar for the Greater Vancouver Regional District 
to be held at the Villa, Burnaby, Friday June 9th, 1972, commencing 
at 9:30 a.m. An invitation was extended to all members of Council; 
senior administrative staff are also invited. 

MOVED by Alderman Wilson, 

THAT this invitation be accepted, and as many members of Council 
as possible be requested to attend. 

- CARRIED 


3. B.C. Building: 
Slide Showing 

A communication dated May 12, 1972 was received from the B.C. 
Building Project Office inviting a visit to the Architect's office in 
order that the designers may fully explain the B.C. Building project, 
and particularly to show the slides giving ground level views of the 
complex . 

MOVED by Alderman Rankin, 

THAT the writers of this invitation be thanked for this opportunity, 
but advised that the Council invites the representatives of this project 
to show these slides to Council when the report of the Director of 
Planning and Civic Development on the project is before Council for 
consideration, 

- CARRIED 


MOVED by Alderman Sweeney, 

THAT the report of the Director of Planning and Civic Development 
be received as soon as possible, and a copy forwarded to the Provincial 
Minister of Public Works. 

- CARRIED 


4 , Welfare Emergency 

A communication dated May 12, 1972 was received from the Municipal 
and Regional Employees' Union as follows, pursuant to Council resolution 
of May 9th, 1972: 

'In reply to your letter of May 10, 1972, regarding the 
Council motion with respect to Welfare the Executive Board 
passed the following: 

MOVED : 

That the elected representatives of the Union meet with 
the elected members of the Health and Welfare Committee of 
council, with the exclusion of the Business Manager and 
Assistant Business Manager of the Union and excluded City 
officials with the exception of the City Clerk.' 

The Deputy Mayoa- reported orally as a result of a letter received 
from the Business Manager of the Union under date of May 3rd and 
further discussion with Union representatives. 

MOVED by Alderman Adams, 

THAT this communication be received with thanks, but advice 
forwarded that at the present time it is not considered advisable to 
hold the meeting as suggested by the Union. 

- CARRIED 

(Alderman Rankin recorded in the negative.) 
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COMMUNICATIONS (continued) 


5. Application re Information Centre on 
City Street in West End 


MOVED by Alderman Wilson, 

THAT the communication from Miss R. Stroshin dated May 16, 1972, 
re Information Centre on City property be deferred for consideration 
prior to the conclusion of the agenda. 

- CARRIED 


BOARD OF ADMINISTRATION AND OTHER REPORTS 


False Creek Development (cont'd) 

Further consideration was given to the Consultant's report by 
Thompson, Berwick, Pratt and Partners, in respect of the False Creek devel 
opment, and in this regard the Special Committee's report on the subject 
was noted as follows: 

'Your Committee has briefly reviewed the Report 4 and partial 5 from 
Thompson, Berwick, Pratt & Partners and recommends that Council 
receive the report and supporting material and refer it to the 
staff for a report within ninety days which shall include the 
following : 

1. Establishment of a development programme including proposals 
to secure developer performance. 

2. Establishment of a staging plan with alternatives for those 
components which are not directly within control of the City. 

3. Establishment of a Capital Works Programme. 

4. A financing and income outline. 

5. Marketing proposals for the first stage. 

Your Committee further recommends that the Vancouver City Planning 
Commission, the Special Committee on False Creek and the Department 
of Planning and Civic Development be requested to prepare as quickly 
as possible a digest of the report for wide public circulation. 
The necessary funds for this digest to be the subject of further 
report to Council. ' 


Further questioning of the Firm's consultant, Mr. R. Mann, 
continued . 

MOVED by Alderman Hardwick, 

THAT the above report of the Special Committee dated May 12, 
1972, be adopted ; 

(a) on the understanding that the ninety day report from 

staff take effect as of the conclusion of the present strike; 

and 

(b) on the understanding that the Planning and Civic 
Development Department report on the matter, will take 
into consideration former Council policy resolutions, 
and by way of reference include such resolutions in 
the report to Council. 


(amend ed) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 


False Creek Development (cont'd) 


MOVED by Alderman Adams in amendment, 

THAT the following words be added to Item 4 in the Special 
Committee's report: 

'to include the desirability of leasing or selling 
the land . ' 

- CARRIED 

The motion as amended was put and carried, as follows: 

'THAT the above report of the Special Committee dated May 12, 
1972, be adopted: 

(a) on the understanding that the ninety day report from staff 
take effect as of the conclusion of the present strike; 

and 

(b) on the understanding that the Planning and Civic Development 
Department report on the matter will take into consideration 
former Council policy resolutions, and by way of reference 
include such resolutions in the report to Council ; 

and after Item 4 of the Special Committee's report is amended to read 
as follows: 

' A financing and income outline to include the 
desirability of leasing or selling the land.' 


MOVED by Alderman Sweeney, 

THAT the False Creek report of the Consultants be properly 
identified as the 'Consultant's Report to Council', 

- CARRIED 

MOVED by Alderman Phillips, 

THAT the False Creek Committee be instructed to: 

(a) proceed with the issue of the railway from both a political 
and engineering point of view; 

(b) proceed with the Granville Island matter; 

(c) investigate tangible ways and means of opening up space 
in the area for the public this summer, 

- CARRIED 

MOVED by Alderman Wilson, 

THAT the communication on this subject received from the Community 
Arts Council dated May 15, 1972 endorsing the False Creek Concept Plan, 
and expressing congratulations in connection therewith, be received, 

- CARRIED 


A, Request for Street Closure 

Columbia Street - Pender St. to Keefer St, 

MOVED by Alderman Broome, 

THAT the following report of the Board of Administration dated 
May 3rd, 1972 be adopted. 


- CARRIED 
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A. Request for Street Closure 
Columbia Street 

Pender St. to Keefer St , (cont 'd) 


'The City Engineer reports as follows: 

" The Vancouver Chinatown Lions Club as requested permission to 
close Columbia Street between Pender and Keefer Streets on 25 May, 1972, Thursday, 
between 7:00 p.m. and midnight for the purpose of holding a street dance 
in conjunction with the Lions Multiple District Convention. This street 
closure, which requires Council's approval, is to be held together with 
a parade on Pender Street for which approval has been obtained from 
the Board of Administration. 

No difficulties are foreseen with the proposed street closure from 
a Traffic Engineering, Police or Transit point of view. 

Accordingly, it is RECOMMENDED that the above street closure be 
approved subject to the following conditions: 

(1) The applicant enter into an arrangement with Corporation Counsel 
indemnifying the City against all possible claims that may arise 
from holding the festivities. 

(2) The cost of barricading and signing be borne by the applicants. 

(3) The cost of any street cleaning required after the street dance 
over and above normal street cleaning also be borne by the 
applicant. " 

Your Board RECOMMENDS the foregoing recommendation of the City 
Engineer be adopted. ' 


B. Champlain Heights (Site No. 18) 

United Co-operative Housing S ociety 

MOVED by Alderman Hardwick, 

THAT the following Board of Administration report dated May 
9th, 1972, be adopted. 

- CARRIED 

'The Corporation Counsel reports as follows: 


"At its meetings of 17 November, 1970 and 11 May, 1971 
Council resolved to lease the above property to United 
Co-operative Housing Society for a term of fifty years 
from 1 July, 1971 at an annual rental equal to 8% of 
80% of the market value of the property plus all taxes . 

On 10 April, 1972 the name of United Co-operative Housing 
Society was changed to De Cosmos Village Housing Co-operative. 

The Society has executed a lease in which it has agreed 
to pay property taxes but, because title to this property 
is in the name of the City, no taxes are levied against it 
and otherwise eligible tenants of the Society have not been 
able to claim the Provincial Home-owner Grant for 1972: such 
grants are given only as a deduction from taxes levied; not 
from taxes payable under private agreements between the City 
and its tenants. 

In March, 1972 the Provincial Government amended the B.C. 
"Municipalities Enabling and Validating Act" to permit the 
Minister of Municipal Affairs to declare that a specified 
parcel of real property vested in the City but occupied by 
a private tenant Cor housing purposes is liable to taxation 
and that otherwise eligible tenants of such property are 
entitled to the benefit of the Provincial Home-owner Grant. 


: S 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 


B, Champlain Heights (Site No, 18) 

United Co-operative Housing Society (cont'd) 

The Solicitor for De Cosmos Village Housing Co-operative 
has asked that Council make a formal request that the above 
property be declared taxable pursuant to the amended Act to 
enable eligible tenants to secure the benefit of the 
"Provincial Home-owner Grant Act". 

I recommend that I be instructed to ask the Provincial Govern- 
ment that a declaration be made pursuant to section 216 of 
the "Municipalities Enabling and Validating Act" that all and 
singular that certain parcel or tract of land and premises 
situate, lying and being in the City of Vancouver in the 
Province of British Columbia and being more particularly known 
and described as Lot 100, District Lot 339, Group 1, New West- 
minster District, Plan 14104, be liable to taxation pursuant 
to the Rating By-laws of the City of Vancouver from and after 
1 July, 1971." 

Your Board RECOMMENDS that the foregoing recommendation of the 
Corporation Counsel be adopted. ' 


C. Pedestrian Access through 
Pacific Centre Garage 
(Provincial Government) 


MOVED by Alderman Bird, 

THAT the following Board of Administration report dated May 8th, 
1972, be adopted. 

- CARRIED 

'The Corporation Counsel reports as follows : 

"Wade, Stockdill, Armour & Blewett, Architects, have applied 
on behalf of the Minister of Public Works for the Province 
of British Columbia for permission for the judiciary and 
lawyers to have the right of passage from the Toronto- 
Dominion Bank Tower to the Court House through the first 
parking level of the Pacific Centre Garage. Certain court 
rooms, chambers and the Law Society library will be tempo- 
rarily located in the Tower. 

This application has been reviewed by Pacific Centre Limited, 
Downtown Parking Corporation, the City Engineer and the Dir- 
ector of Finance and it is recommended that such permission 
be granted subject to the following terms and conditions: 

1. The Crown to pay to the City the greater of the actual 
average cost (which includes rent paid by the City to 
Pacific Centre Limited and real property taxes) and the 
actual average revenue for the two parking spaces which 
will be occupied by the vestibule to be constructed at 
the west wall of parking level 1. These charges would 
be calculated on an annual basis. (The estimated annual 
cost for the two parking spaces in 1973 is $1,600 and the 
estimated annual revenue is $1,900.) 

2. The Crown to bear the cost of breaking into and altering 
the garage structure so as to provide pedestrian access 
from the Toronto-Dominion Tower to the Court House and 
the cost of restoring the structure so broken into at 
the termination of the permit. 
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C. Pedestrian Access through 
Pacific Centre Garage 
(Provincial Government) (cont'd) 

3. All construction work, including restoration, shall be to 
the satisfaction of Pacific Centre Limited and the City 
of Vancouver and no work shall be commenced without first 
delivering to Pacific Centre Limited and the City for their 
approval all necessary architectural drawings in connection 
with the work and receiving such approval. 

4. The pedestrian access route shall not be marked since such 
marking would seriously restrict the important vehicular 
function of the affected aisles. 

5. The permit shall be for a term of three years with the 
option to extend such term for further term.3 of one, two, 
or three years to be exercised on nine months ' prior notice 
to the City (these terms are established to coincide with 
the terms of the Crown's lease from Pacific Centre Limited). 

6. The Crown to indemnify and save harmless the City in re- 
spect of any actions, losses or costs, etc. arising out 
of injury to any person using the pedestrian access and 
any damage to or loss of property suffered by the City 

or others as a result of such use. The Crown shall carry 
comprehensive general liability insurance against such 
actions, losses and costs, etc. 

7. The agreement granting such permission shall be in a 
form satisfactory to the Corporation Counsel. 

8. The Crown to provide written approval of Pacific Centre 
Limited to the granting of this permission. 

9. The Crown shall be required to pay to the City the sum 
of $700 to cover all engineering, legal and administra- 
tive expenses incurred in processing the request for this 
permit and the preparation of the agreement. 

The foregoing terms and conditions are satisfactory to the 
Minister of Public Works. 

It is further recommended that upon the agreement granting 
such permission being prepared in a form satisfactory to the 
Corporation Counsel the same be executed by the Mayor and 
the City Clerk and the seal of the City affixed thereto." 

Your Board RECOMMENDS that the foregoing recommendations of the 
Corporation Counsel be adopted. ' 


MOVED by Alderman Broome, 

THAT the motion ol' Aldorman Bird bo tabled while the Corporation 
Counsel looks into tlu; matter ol' how the City Council can enforce an 
au'rcoment with the Pi'oviiicial Government. 

- LOST 

The motion of Alderman Bird was put and carried. 


(Alderman Broome recorded in the negative.) 
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D. Civic Luncheon: 
Indian Students 

The Board of Administration under date of May 12th, 1972, 
reported as follows: 

'The City Clerk reports as follows: 

"City Council on March 7th, 1972, when considering a Board of 
Administration report on the subject, directed that arrangements 
be made for tickets to the Planetarium, Aquarium and Museum be 
made available to 16 Indian students who are visiting Vancouver 
from Lower Post, B.C. A letter has now been received from a 
Mrs, Janyk of Vancouver who is asking that the City host a 
luncheon when these young students finish their tour of the 
Planetarium, It is estimated that this would cost about $30,00." 

Your Board submits the foregoing request for the CONSILERATION of 
Council , ' 


MOVED by Alderman Rankin, 

THAT the City host a luncheon in accordance with the request 
received, at an estimated cost of $30,00, 

- CARRIED 


E. Grant Request: 

Canadian Youth Hostels Ass'n, 

MOVED by Alderman Wilson, 

THAT the following Board of Administration report dated May 12th, 
1972, be adopted, 

- CARRIED 

' Your Board was requested to report on the grant 
application by Canadian Youth Hostels Association. This grant 
was for $10,000 in respect of the installation of a replacement 
heating plant and $10,000 for renovating and equipping an addi- 
tional eight dormitories. 

The agreement whereby the Board of Parks and Public 
Recreation leased Building No. k to the Canadian Youth Hostels 
Association provides that the Youth Hostels Association equip, 
furnish and maintain the building; are responsible for alterations; 
aud pay all costs and charges of any renovations or improvements , 
includinfv all costs of any heatinf; plant installat io n and associated 
expenditures to be included when the present steam heating; is dis - 
continued . The present system will be discontinued October 1st, 1972. 

Building No. k can best be heated by a small steam 
boiler in the basement of the building and connected to the existing 
steam heat service. There could be sufficient cajiacity to supply 
heat to the adjacent building which the Park Board is now using as 
a gymnasium. It is not expected that the gymnasium will continue 
in use beyond five years, and the use of the steam heat from the 
Youth Hostels Association would be a subject of negotiation with 
the Park Bo^rd. 

At September 30, 1971, the Canadian Youth Hostels 
Association hind current assets of $48,ll6, whichinc] uded a short 
term deposit of $^0,000. There are also marketable securities of 
$55»000. These monies appear to bo held in connection with their 
project at Whistler Mountain. 
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E. Grant Request: 

Canadian Youth Hostels Ass'n. (cont'd) 

Since the Park Board were careful to spell out the 
exact responsibility of the Youth Hostel Association at the time 
they entered into the agreement for the use of the building for $1.00 
it is RECOMMENDED that the City do not accede to their grant request. 

The best course of action would appear to be that the 
Youth Hostel Association apply to the Honourable Gerard Pelletier, 
Secretary of State, since the Federal Government are supporting 
travel by youth and last year made certain grants to agencies pro- 
viding accommodations ' 


F. Sale of Residential Lots: 

Champlain Heights (Area 'B') 

MOVED by Alderman Bird, 

THAT the following Board of Administration report dated May 
11, 1972, be adopted. 


- CARRIED 


' The Supervisor of Property and Insurance reports as follows : 

'•On the basis of City Council's resolution of I'&r. 28-7^^, the 
sinr^le farolly lots in kr^s. "B" of Chamr)lain Heights arc being 
marketed on the basis of fixed price, to individuals, ^rith the 
sale being restricted to one lot per individual. 

The following offers to purchase have been received by the 
Superv. of Property S: Insurance, on the fixed price basis, 
and it is 

RSCOl-IfEIIDTlD that they be approved \xnder the terms and condi- 
tions sot do^jn by City Council. 


Nario 


Lot 


Kline Bros. 12/^ 
Realty for 
llarilal & Indira 
THAK\:RL.\L 


Anprox.Sir.e . 
60»yllO' 


Snlea Price 

016,500.00 

rjet to City 


Ter.TiS 

City 

Terias 

9a' 


Conditions 

Snb.i . to Pub . U u 11 i t ie s 
]'laseiiiont over 'i. 5' 


Lcn JANG 


Otto C. 

T-)T tr. r 


Adolf P. 
JAN3/, 


126 


134- 


lf?2 


Diriit-i je ^' 133 
Mila STOJXOVICH 

Ivan I'5aria 135 
MAUR ILIAC 


Irrerjular 
(6^60 so. ft) 


IrrogiLlr.r 


Irrc'f^nlar 
(6!5Af? 3o.ft) 


60»xl].0' 


Irregular 
(7/+96 sq.ft) 


16,000.00 

15, 5500. 00 

16,200.00 

16,000.00 
16,000.00 


City 
Terms 

% 

City 
Teriiis 

City 

Terinr. 

% 

City 

Terms 

955 

City 

Terms 

95S 


Oub.i.to Public Utilities 
]'lasci;icnt over South 


3ub.i.to Public Utilities 
Kasomont over '.7cst 5'. 
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F. Sale of Residential Lots : 

Champlain Heights (Area 'B') (cont'd) 

B nl^che".d Afrreemonts 

The piJrchasGr of any lot vrhich is norn than one foot above or 
below the finished ,fp:ado of the abutting streets or lane will 
be required to enter into a bulkhead af-reement. " 

Your Board RECOMMENDS that the foregoing report of the Supervisor 
of Property and Insurance be adopted,' 


G. Special Committee re Negotiations 
West 30 Feet of Doman Street 

On May 10th, 1972, the Special Committee re Negotiations respecti 
the west 30 feet of Doman Street, south of 54th Avenue, reported as 
follows : 

' Council on May 9th appointed a Special Conmiittee, com- 
prising Alderman Adams and Commissioner Sutton Brown, to negotiate 
with the Hudson's Bay Company and Dawson Developments Limited to- 
ward the end that the city receive $93,000 for the west 30 feet 
of Doman Street, south of 54th Avenue, subject to stated 
conditions . 

Your Committee, together with the Deputy Mayor, met 
with representatives of Hudson's Bay Company and Dawson Developments 
Limited on Wednesday, May 10th, 1972. As a result of this meeting 
the instructions of Council have been met in that the city will 
receive $93,000 for the west 30 feet of Doman Street, south of 
54th Avenue, subject to the following conditions: 

(a) the west 30 feet be added to the shopping centre site sub- 
ject to 

the Hudson's Bay Company agreeing to pay for 
the cost of removing curbs, pavement, 
service utilities, etc. which are deemed 
necessary by the City Engineer 
the cost of any adjustments in the sidewalks, 
pavements, etc. required to provide pedestrian 
and vehicular access to Captain Cook School 
the cost of removal, replacement or installation 
of new services as determined by the City 
Engineer 

the cost of survey and all registration of plans 
required to implement this Amendment. 

(b) the east 30 feet be consolidated with the existing school 
property, the cost of such alterations to be subject to the 
same conditions as (a) above. 

As a result of the discussions and the increase in the 
size of the site, the Committee recommends that the approval of 
the Development Permit be under Council's jurisdiction with reports 
to be submitted from the Technical Planning Board and the City 
Planning Commission which follow the usual procedure in such cases. 

If the foregoing recommendation is approved. Council 
should also adopt the following recommendations contained in the 
Board of Administration's report of April 18, 1972 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 


G, Special Committee re Negotiations 

West 30 Feet of Doman Street (cont'd) 

1. THAT Council approve the Amendment to Area A, Champlain Heights, 
to permit the enlargement of the shopping centre site, subject 
to : 

(a) the Amendment being generally in accordance with 
Appendix I 

(b) the floor area as a result of such an addition, not 
exceeding 30,000 square feet and the overall development 
not exceeding a floor space ratio of .25; the additional 
floor area to be provided in specialty rental stores 

(c) adequate landscaping, including fencing, being provided 
adjacent to the school site. 

It should be noted that the Vancouver School Board has 
concurred in this Amendment to Area A, Champlain Heights. ' 

MOVED by Alderman Adams, 

THAT the foregoing Special Committee report be adopted. 

- CARRIED 


H. Standing Committee Report 
May 2nd, 1972 
Transportation 


The report of the Standing Committee of Council on Transportation, 
dated May 2nd, 1972, was submitted as follows: 

'1. ?ark and Ride 

On April 10, 1972 the Council received a communication from 
His Worship the Mayor dated April 7th In which he recommended that 
Council refer a number of matters pertaining to Park and Ride Services 
to this Committee for discussion and recommendation. The Council 
Toproved of referring these matters to the Committee. 

After due consideration and receiving advice and comments from 
the Assistant City Engineer, Traffic and Transportation Division, 
your Committee 

Ri^COMi'lENDS that the special Committee comprising Aldermen Wilson, 
Llnnell and Phillips be re-established to discuss Park and Ride 
Services with the surrounding Municipalities and other appropriate 
authorities . 

Mr. Boyes explained that with respect to the curb lane bus 
only operations on Georgia Street, a strict enforcement Is still 
being maintained and only some slight abuse of this lane by cars 
has been observed. 

hi-XOMMcNUED that this Information be received. 


2. Park and Ride Parking Lot; - P.N.E. 

City Council on April 23, 1972, agreed to refer a letter which 
had lx?en received from the P.N.E. regarding the Park and Ride lot, 
to this Committee. 

The P.N.E. are asking to have Lot //6 opened in the morning and 
closed off at night after the arrival of the last bus at the lot. 
This would prevent people leaving their cars In the lot after 6:30 pm. 

F":COMMENDED that this matter be referred to the Assistant City 
Engineer, Traffic and Transportation Division to ra«et with the P.N.E. 
officials In an effort to resolve the problenn. ' 
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H. Standing Committee Report: 
Transportation (cont 'd) 

MOVED by Alderman Wilson, 

THAT the foregoing Standing Committee report on Transportation 
be adopted . 

- CARRIED 


I . Welfare Emergency (cont *d) 

The Board of Administration under date of May 15, 1972, reported 
as follows: 

'At the meeting of Council on May 9, 1972, the 
following motion by Alderman Rankin was tabled and the following 
further motion by Alderman Adams was Carried. 

"MOVED by Alderman Rankin, 

THAT at loasi two or three stenographers from the 
City staff now working be sent to the Welfare Department 
to render assistance. 

Tabled. " 

"MOVED by Alderman Adams, 

THAT the motion of Alderman Rankin be tabled until 
a report is received from the Board of Administration as 
to what additional staff could be made available to the 
Welfare Department during this strike emergency. 

- CARRIED." 

At the meeting of the Court of Revision on Thursday, 
May 11, Council did agree that the motion of Alderman Adams was 
redundant, particularly as Mr. Walter N. Boyd, Director of Welfare 
and Rehabilitation, has indicated to the Board of Administration 
that he could not use further staff at this time. 

To enable Council to have an up-to-date report on the 
situation re Welfare, a Report Reference has been arranged through 
Her Worship the Deputy Mayor for Tuesday, May l6o 

The foregoing is submitted for the information of 
Members of Council. ' 

Earlier in the proceedings, the Director of Welfare and 
Rehabilitation made an oral progress report to Council on the welfare 
situation . 

MOVED by Alderman Rankin, 

THAT the City Council urge the Minister of Rehabilitation and 
Social Improvement to give discretion to the Director of Welfare and 
Rehabilitation to grant welfare to people locked out or on sti'ike, 
where need is shown. 

(referred) 

MOVED by Alderman Adams in amendment, 

THAT the words 'or on strike' be struck from the main motion. 

(referred) 

MOVED by Alderman Broome in second amendment, 

THAT the following words be appropriately included in the main 
motion : 

'in unusual and exceptional circumstances' 


(ref erred) 
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I . Welfare Emergency (cont'd) 

MOVED by Alderman Phillips, 

THAT the foregoing main motion and amendments be referred to 
the Board of Administration for report back to Council. 

- CARRIED 

A recorded vote was requested, and the record therefore on the 
motion to refer is as follows: 

FOR AGAINST 


Alderman Phillips 
Alderman Sweeney 
Alderman Bird 
Alderman Wilson 
Alderman Linnell 
Alderman Broome 


Alderman Rankin 
Alderman Hardvick 
Alderman Adams 


J. Street Closure: 

Commercial Drive from Napier to Charles Sts . 
Commercial Drive from 1st to 3rd Avenues 


MOVED by Alderman Bird, 

THAT the following Board of Administration report dated May 10th. 
1972, be adopted. 

- CARRIED 

'The City Engineer reports as follows : 

"We have received a ccanmunication from the Grandview-Woodland Area 
Council requesting the following closures of Commercial Drive on Sunday, 
28 May, 1972: 

Between Napier and Charles Streets 

The closure of this two-block section is requested from noon until 
6:00 p.m. in order to hold a Spring Festival, including a talent show, plays, 
puppet shows, arts and crafts workshop, ethnic group dances, and a bicycle 
parade. A number of community organizations have their offices in these 
blocks on Commercial Drive and will hold open houses during the closure. 

The organizers also intend to decorate this section of Commercial 
Drive for the festivities with flowers, posters, etc., and request Council's 
permission to place decorations on lamp posts. (This permission is required 
under the Sign By-law.) 


Between 1st Avenue and 3rd Avenue 


This closure is requested from 6:00 p.m. to 11:00 p.m. for the purpose 
of holding a street dance which would follow the above activities. This closure 
has been approved many times in the past. 

No significant difficulties are anticipated from a Police, Transit 
or Traffic Engineering standpoint with either of these closures. Detour routes 
for transit (via Victoria Drive) , peurking prohibitions and bcurricades will be 
required to effect the closure. The applicant advises that abutting property 
owners have been canvassed and reactions to the proposed closures and festivities 
are all favourable, with the exception of one resident, who objects to the street 
dcuice. 


Accordingly, it is RECOMMENDED that the GrcUidview-Woodland Area Council 
be permitted to close Commercial Drive to vehicular traffic on Sunday, 28 May, 
1972, as follows: 
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J. Street Closure: 

Commercial Drive from Napier to Charles Sts. 
Commercial Drive from 1st to 3rd Avenues (cont'd) 

(a) Between Napier and Charles Stxeets from noon to 6:00 p.m.; 

(b) Between 1st and 3rd Avenues from 6:00 p.m. to 11:00 p.m. subject 
to the following conditions: 

(1) The applicant enter into ein cirrangement satisfactory to 
Corporation Counsel indemnifying the City against all possible 
claims which may arise from the closures; 

(2) The costs of signing and barricading be borne by the 
applicant; 

(3) The details of any installations on street and met.iOds 
of affixing any decorations to street furniture and lamp 
poles be to the satisfaction of the City Engineer; 

(4) The sale of food on street be approved by the Medical 
Health Officer; 

(5) The costs of any street cleaning required after the 
events, over cuid above normal street cleaning, be borne 
by the applicant. 

It is further RECOMMENDED that the Grandview-Woodland Area Council 
be permitted to place decorations on lamp posts in these four blocks of 
Commercial Drive on 28 May, 1972, provided they are removed the same day 
and that details are to the satisfaction of the City Engineer." 


Yoior Board RECOMMENDS the foregoing report of the City Engineer be 

adopted . ' 


COMMITTEE OF THE WHOLE 

MOVED by Alderman Adams, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Alderman Adams, 
SECONDED by Alderman Broome, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 


BY-LAWS 


DEBENTURE BY-LAW $1,754,602.34 
(Local Improvements) 


MOVED by Alderman Adams, 
SECONDED by Alderman Broome, 

THAT leave be Riven to introduce a By-law to contract a debt by 
the issue and sale of debentures in the aggregate principal amount of 
$1,754,602.34 in lawful money of Canada for certain pavement, curb and 
gutter, and sidewalk projects constructed as local improvements and 
for imposing an annual special rate on real property specially benefited 
by such local improvements,, and the By-law be read a first time. 


- CARRIED 
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BY-LAWS (continued) 


DEBENTURE BY-LAW $1,754,602.34 
(Local Improvements) (cont 'd) 


MOVED by Alderman Adams, ! 
SECONDED by Alderman Broome, 

THAT the By-law be read a second time, 

- CARRIED 

MOVED by Alderman Adams, 
SECONDED by Alderman Broome, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, Her Worship the Deputy Mayor 
in the Chair, 

- CARRIED 

MOVED by Alderman Adams, 

THAT the Committee of the Whole rise and report, 

- CARRIED 

The Committee then rose and reported the By-law complete, 

MOVED by Alderman Adams, 
SECONDED by Alderman Broome, 

THAT the report of the Committee of the Whole be adopted, 

- CARRIED 

MOVED by Alderman Adams, 
SECONDED by Alderman Broome, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal , 

- CARRIED 

(The By-law received three readings) 


MOTIONS 


1 - Tenant Vote: Money Matters 

MOVED by Alderman Bird, 
SECONDED by Alderman Wilson, 

THAT all persons whose names appear on the current list of 
electors shall be entitled to vote from time to tim<? on a by-law 
requiring the assent of the electors and on any question necessitating 
the borrowing of money on the part of the City, 

- CARRIED 
BY THE REQUIRED 
MAJORITY 

2 . Allocation of Land for Lane &; Highway Purposes 

MOVED by Alderman Broome, 
SECONDED by Alderman Adams, 

THAT WHEREAS the registered owners have conveyed to the City 
of Vancouver, for highway purposes, the following described lands: 
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MOTIONS (continued) 


2, Allocation of Land for 

Lane fc Highway Purposes (cont'd) 

1. South 10 feet of west half of Lot 7, Block 326, 
District Lot 526, Group 1, New Westminster District 
Plan 590 

(1936 West 8th Avenue) 

2. South 10 feet of Lot 6, except the west 17 feet. 
Block 326, District Lot 526, Group 1, New Westminster 
District, Plan 590 

(1942 West 8th Avenue) 

3. South 10 feet of each of 

FIRST: the East 16 feet of Lot 5, 

SECOND: the West 17 feet of Lot 6, both of Block 526, 
Group 1, New Westminster District, Plan 590 

(1950 West 8th Avenue) 

4. South 10 feet of Lot 5, except the East T6 feet. 
Block 326, District Lot 526, Group 1, Nev/ Westminster 
District, Plan 590 

(1956 West 8th Avenue) 

5. South 10 feet of Lot 4, Block 326, District Lot 526, 
Group 1, New Westminster District., Plan 590 

(1960 West 8th Avenue) 


AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for highway purposes; 

BE IT THEREFORE RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
highway purposes, and declared to form and constitute portions of 
highway, 

- CARRIED 


3 , Acting Mayor 

The Deputy Mayor Alderman Linnell advised, that under the present 
circumstances, and unless His Worship returns to tho City in time, 
she does not intend to be present at the forthcoming conference of the 
Canadian Federation of Mayors and Municipalities, However, in the 
event she is not available to attend to the duties of Deputy Mayor 
during the absence of His Worship, Alderman Linnell proposes Alderman 
Bird be appointed Acting Mayor, 

MOVED by Alderman Broome, 
SECONDED by Alderman Adams, 

THAT if and when the Deputy Mayor Alderman Linnell is absent, 
and unable to attend to the Deputy Mayor's duties, then Alderman Bird 
be appointed Acting Mayor for such period, during the absence of His 
Worship the Mayor, 


- CARRIED 
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MOTIONS (continued) 


4 , C.F.M.M. Voting Authority 


MOVED by Alderman Phillips, 
SECONDED by Alderman Adams, 

THAT if any of the Council's appointed delegates to the 
forthcoming conference of the Canadian Federation of Mayors and 
Municipalities are unable to be in attendance at that conference. 
Alderman Wilson be granted the votes of such absentees. 

- CARRIED 


NEW BUSINESS 


Information Centre 

Miss Ruby Stroshin appeared before Council in support of an 
application to place an information centre on City property in the 
West End, proposing the location of Georgia and Denman or alternatively 
Georgia and Gilford, The group she is representing has received 
approval of the project under the Federal Government's Opportunities 
for Youth Program. 

MOVED by Alderman Wilson, 
SECONDED by Alderman Bird, 

THAT any permit required be approved in respect of establishment 
of an information centre by this organization, subject to any location 
being approved first by the Deputy Mayor. 

- CARRIED 


ENQUIRIES AND OTHER MATTERS 


Alderman Broome: 

Vanier Park Launching Ramp 

- False Creek 


referred to the recent action of the 
Park Board with respect to a launchin 
fee for use of the Vanier Park 
launching ramp in False Creek. 


After due consideration, it was 


MOVED by Alderman Broome, 
SECONDED by Alderman Hardwick, 

THAT the Deputy Mayor write to the Park Board, requesting that 
Board to report to Council in explanation of the launching fee for use 
of the Vanier Park launching ramp in False Creek. 

(notice was called) 


The Council recessed at approximately 4:00 p.m. to reconvene in 
an 'In Camera' meeting. 


The foregoing are Minutes of a Regular Council meeting dated 
May 16, 1972, adopted May 30, 1972. 
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CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 


A Regular meeting of the Council of the City of Vancouver was 
held on Tuesday, May 30, 1972, in the Council Chamber, at approximately 
9:30 a.m. 

PRESENT His Worship the Mayor 

Aldermen Adams, Bird, Calder, Hardwick, Linnell, 
Phillips, Rankin and Sweeney 

ABSENT Alderman Broome (Civic Business) 

Alderman Wilson (Civic Business) 

CLERK TO THE COUNCIL R. Thompson 


PRAYER The proceedings in the Council Chamber were opened with 
prayer . 

' IN CAMERA ' MEETING 


The Council agreed to an 'In Camera' meeting later this day, 
ADOPTION OF MINUTES 


MOVED by Alderman Sweeney, 
SECONDED by Alderman Bird, 

THAT the Minutes of the Special Council meeting re Court of Revision 
dated May 11, 1972, be adopted. 

- CARRIED 

HOVED by Alderman Bird, 
SECONDED by Alderman Adams, 

THAT the Minutes of the Regular Council meeting (including 'In 
(Camera'), dated May 16, 1972, be adopted. 

- CARRIED 
COMMITTEE OF THE WHOLE 


40VED by Alderman Sweeney, 
15EC0NDED by Alderman Linnell, 

THAT the Council resolve itself into Committee of the Whole, His 
Worship the Mayor in the Chair. 


- CARRIED 
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REPORT REFERENCE AND BOARD OF ADMINISTRATION REPORTS 


:'roperty Exchanges Pursuant to Agreement 
yith B.C. Hydro and Power Authority 

The Supervisor of Property and Insurance explained details set out 
Ln the Board of Administration report of May 26, 1972 in the matter of 
property exchanges pursuant to agreement with the B.C. Hydro and Power 
j^uthority, which report is quoted below. 

'The Supervisor of Property and Insurance reports as follows ;- 

"Reference is made to (Confidential) Board of Administration 
report of November 25th, 1968, adopted by Council (In Camera) 
on November 26th, 1968, wherein certain lands and rights of 
way were declared surplus to City requirement and authority 
was given to enter into an agreement with the B. C. Hydro & 
Power Authority in accordance with the terms set forth in the 
report • 

This report dealt with the area generally bounded by Taylor 
Street and the Columbia-Quebec Connector and from Keefer 
Street southerly to False Creek. Most of this land is owned 
by B.C. Hydro & Power Authority, being Hydro's Railway Yard 
and Industrial Complex in the N.E. part of False Creek. 

The City's programme for the filling of the North Arm of False 
Creek, the development of the Columbia-Quebec Connector and 
the construction of the new Georgia Viaduct, all affect B.C. 
Hydro's lands and necessitate obtaining the necessary consents 
and rights of way etc. 

It should be pointed out that the City and B.C. Hydro entered 
into an agreement in 1964 whereby B.C. Hydro surrendered their 
Riparian Rights on the north arm of Feilse Creek thereby allow- 
ing the City to fill the bed of the Creek for the construction 
of the Columbia-Quebec Connector. In return the land surplus 
to the City's requirements on the west side of the new roadway 
created would be conveyed to the B.C. Hydro at the square foot 
market value of industrial sites in the area without taking 
into consideration that it is fronting the new roadway. 

Upon completion of the City's works, there would be certain 
land areas surplus to the City requirements and certain exist- 
ing rights of way which the City is in a position to abandon; 
and which the Hydro Authority in turn, are interested in 
obtaining. 

Under the agreement authorized by Council (In Camera) on 
November 26th, 1968, and executed by B.C. Hydro & Power 
Authority on August lOth, 1970, the land areas and rights 
of way involved were set out, as well as a formula for 
determining the value of the respective interests, such 
formula generally establishing, the methods of exchainge as 
reasonable market value. 

With the completion of construction of the two new Viaduct 
structures and the demolition of the Old Georgia Viaduct, it 
^ is now possible to complete most of the land and right of way 
transactions. In this regard, the Property & Insurance Office 
has been negotiating with B.C. Hydro & Power Authority and 
subject to Council's confirmation, made the following proposals 
to the Authority as representing realistic square foot rates 
applicable to each party for land and right of way transfers. 
The square foot areas set out below were calculated by scaling 
plans and are subject to revision upon completion of a survey 
by the Survey Branch of the City. 

City owned land or rights of way to be conveyed or released 
to the Authority listed by paragraph and sub section of the 
agreement : 
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Property Exchanges Pursuant to Agreement 

with B.C. Hydro fc Power Authority (cont 'd) 


1. (a) Lot 9 and portion of Georgia Street 

22,651 sq. ft. @ $4.00 per sq. ft. $ 90,604.00 

1. (b) Carrall Street Right of Way 

120,733 sq. ft. @ 50<i per sq. ft. 
(representing air rights vad.ued*at 20% 
of the estimated market value of 

$2.50 per sq. ft.) $60,365.00 

Estimated Pier Area (if a Viaduct 
had been constructed) 

949 sq. ft. @ $2.50 per sq.ft. $ 2,375.00 

1. (c) Carrall Street End 

5,577 sq.ft. @ $4.00 per sq. ft. $22,310.00 

1. (d) Old Georgia Viaduct Right of Way 

59,345 sq. ft. (3 50?i per sq. ft. 

(representing air rights valued at 20% 
of the estimated market vadue of 

$2.50 per sq. ft.) $29,350.00 
Pier Area 

639 sq. ft. @ $2.50 per sq. ft. $ 1,600.00 

2. (2) Portion adjoining Columbia->Quebec 

Connector (Coloured brown on the 
land pleui) 

50,600 sq. ft. @ $2.50 per sq.ft. $126,500.00 

3. Portions adjoining Columbia->Quebec 
Connector (Coloured blue on the 
land plasi) 

40,140 sq. ft. @ $2.50 per sq. ft. $100,350.00 
At corner of Keefer Street 

16,500 sq. ft. © $5.00 per sq.ft. $ 82.500.00 

TOTAL $515,954.00 


Section 2 (l) (a), (b) and (c), (coloured purple on the land 
plan) are considered to be an exchange for that parcel mentioned 
in 2 (1), (c), (i), (coloured yellow on the land plan), all 
being Railway Rights of Way. 


B.C. Hydro land or Rights of Way to be conveyed to the City ; 

Section 5 Georgia Viaduct Replacement Rights of Way 
115,242 sq. ft. @ 50^ per sq. ft. 
(representing air rights valued at 20% 
of the estimated market value of 

$2.50 per sq. ft,)- ^ $ 57,620.00 

Pier area 

908 sq. ft. (3 $2.50 per sq. ft. $ 2,270.00 

Damage to remainder in the area between 
the rights of way where the bridges are 
90 » or less apart to new property line 
41,846 sq. ft. $2.50 per sq. ft. 

X 15% $ 15,692.00 
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REPORT REFERENCE AND BOARD OF ADMINISTRATION REPORTS (continued) 


Property Exchanges Pursuant to Agreement 

with B.C. Hydro & Power Authority (cont 'd) 


5 (iii) Rights of Way for new bridges over what is 

now City land adjoining Columbia-Quebec 
(hatched in blue on the land plan) 
9,477 sq. ft. @ 50<i per sq. ft. 
(representing air rights valued at 20% 
of the estimated market value of 

$2.50 per sq. ft.) $ 4,738.00 

6 (a) S.W, Corner 'Columbia and Keefer Streets 

(hatched in red on the Ifuid plan) 
7,500 sq. ft. $5.00 per sq. ft. $ 37.500.00 

TOTAL ^U^.i^*i^ 

Total of Rights to be conveyed to 

B. C. Hydro $515,95'*. 00 

Total of Rights to be conveyed to 

City of Vancouver $117,820.00 

B. C. Hydro to pay City $398,13i*.00 

ROUNDED TO: $itOO,000.00 

Paragraph 3 and Paragraph 6 (a) being the Southeast and Southwest 
corners of Keefer Street and the Columbia-Quebec Connector could 
be varied depending on the final alignment chosen for the Pender- 
Keefer Diversion at this intersection. 

By letter dated January kth^ 1972, the Authority stated that they 
could not agree to all the square foot rates as shown above. The 
primary reason was the valuation of the Air Rights. Whereas the 
City valuation attributed 20^ of the value to Air Rights, in this 
instance. Hydro felt the value of the Air Rights should be approx- 
imately 50^ of the total value of the New Viaduct's Rights-of -Way . 
This did not create an insurmountable problem as both sides were 
disposing of and acquiring Air Rights of similar areas and, there- 
fore, neither party was required to adopt a rigid position. 

The Authority, by their letter of January kth, offered to recommend 
to their Executive Management Committee, "that the parties agree to 
a lump sum difference of $'*00, 000.00 as being the net amount payable 
to the City on the basis of the square foot areas set forth, with 
a proviso that in the event that, on the basis of surveys, the 
excess of the total number of square feet of land and right-of-way 
in respect of which money is payable to the City over the total 
number of square feet of land and right-of-way in respect of which 
money is payable to B. C. Hydro varies by more than five per cent 
from 1^*2,161 (being the amount of the said excess according to the 
areas as set forth), then the above-mentioned sum of $'*00,000.00 
would be adjusted in accordance with the total variation by an 
amount to be agreed upon by the parties, or in default of agreement 
to be settled by arbitration." 

B. C. Hydro arc anxious to complete these exchanges and acquisitions 
but realize that they cannot be completed pending the final align- 
ment of the Columbia-Quebec Connector at Keefer Street. The City 
Engineer on October 5th, 1971, reported to Council on the "Traffic 
Implications Gastown/Chinatown Restoration Study." Council selected 
Plan "G" and referred it back for modifications. The Engineer ex- 
pects to resubmit Plan "G" with modifications to Council within the 
next few months, after studying the implications of these modifi- 
cations, including the effects on the B. C. Hydro property which is 
occupied by a long term lessee. The exchanges of the railway rights- 
of-way on False Creek hare been-held up pending the completion 
of Deeks-LaFarge Conveyor and the filling of the Columbia-Quebec 
Connector to Terminal Avenue. The latter is expected to be completed 
this Fall. 
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REPORT REFERENCE AND BOARD OF ADMINISTRATION REPORTS (c onti nued) 


Property Exchanges Pursuant to Agreement 

with B.C. Hydro & Power Authority (cont 'd) 


It is proposed to B. C. Hydro, by letter dated February 28th, 1972, 
that all exchanges, with the exception of those mentioned in the 
preceding paragraph, be made as of May 1st, 1972, if the Authority 
would agree to pay $300,000.00 at that time. The balance to be 
paid as the other properties become available and are conveyed, 
and as indicated above this should be prior to the end of the 
current year. 

B. C. Hydro & Power Authority, by letter dated March 22nd, 1972, 
state that their Executive Management Committee has now approved 
the basis of settlement as outlined in their letter of January ifth, 
1972, and the City's letter of February 28th, 1972. 

B. C, Hydro has now been notified that it would not be possible 
to complete the necessary survey and documentation by May 1st, 
1972, and have agreed to extending the date ot exchange to June 
15th, 1972. 

RECOMMENDED that authority be granted for the completion of the 
land and right-of-way transactions contained in the agreement 
dated August 10th, 1970, conditional upon payment by B. C. Hydro 
and Power Authority to the City of the sum of $'♦00,000.00 on the 
terms and conditions outlined above." 


Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. ' 

MOVED by Alderman Phillips, 

THAT the recommendation of the Board of Administration and the 
Supervisor of Property and Insurance be adopted as contained in the abo 
Board report, subject to such date adjustments as may be necessary due 
to the current strike situation. 

- CARRIED 


BOARD OF ADMINISTRATION AND OTHER REPORTS 


1. Pacific National Exhibition - 
Traffic Access and Parking 

Council considered the following Board of Administration report 
dated May 12, 1972 respecting traffic access and parking re the Pacific 
National Exhibition. 

' The City Engineer reports as follows: 

"In August, 1971, Council considered a report of the City Knq.inocr 
and Director of Planning (attached) which dealt with tht- reconntiendntions put 
forward in a report prepared by N.D. Lea and Associates on improvements to 
the traffic access and parking x^roblems at tlie P.N.E. Giounds . At tliat time 
4 Council referred some of tlie consultant's recommendations to tlic Standing 
Committee on Planning and Development and other recomnendations directly 
to the P.N.E. for consideration and/or implementation. 


TliiG rejwrt discusses certain recommendations and sets out tlie 
action taken on the remaining recommendations . 


84/ 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 

1. Pacific National Exhibition - 

Traffic Access and Parking (cont'd) 

1. IMPROVED GATES 


The N.D. Lea report recommends that all access points be improved 
to give a higher standeird of ingress and egress, better identification, 
more capacity, and a more attractive visual entrance to the P.N.E. 

When dealing with the report last year Council referred this item 
to the City Engineer and P.N.E. officials for more detailed examination of 
each entrance with respect to feasibility and costs. 

The consultant's report points out that the capacity of the gates 
is limited by the capacity of the surrounding streets, and suggests that in 
order to encourage fuller use of the on-site parking facilities by increasing 
the gate capacity, a number of entrances require certain physical improvements 
and some residential streets would have to be used for egress from the P.N.E. 
area. 

Entrance Improvement 

With respect to entrance improvements the modifications agreed to 
by the P.N.E. officials and the City Engineer include widening some entrances 
and relocating and providing some additional ticket booths to provide greater 
entrance capacity and more off-street queuing space; improved turning swaths; 
local street widening to provide for some queuing; improved entrance lighting; 
improved signing; general improvement in appearance; and the construction of 
an additional gate (#17) on Hastings Street. 

The attached table shows the work to be done at each gate, and a 
breakdown of costs. The total estimated cost for gate improvements is $85,500. 
The P.N.E. has budgeted for the cost of work out to the property line ($53,500) 
and are asking the City to assume the cost of the work within the street 
allowance which is $32,000, as shown in the attached table. All of the 
work within the street allowance is exclxasively related to improving the 
ingress and egress to the P.N.E. parking. In major developments, where 
improvements are necessary for the exclusive benefit of the abutting develop- 
ment, the costs of the improvements have been borne by the abutting development. 

The matter of the City assuming this cost, therefore, is put forward 
for Council's consideration. Funds for this work could be provided in the 
Streets Capital Fund, Appropriation No. 147/7916 'Miscellaneous Projects - 
Unallocated' , 


Exit Arreuigements 

With respect to exiting from major events the report specif icaLLly 
proposes the dispersal of traffic along Peindora Dundas and Cambridge Streets 
to the west, Cambridge and Triuitph Streets to the east, and Windermere Street 
to the south. These streets are now being used in varying degrees for dis- 
persing traffic, including P.N.E. patrons who now park on residential streets 
rather than on-site. Under the N.D. Lea proposal, this use would be formalized, 
and it is anticipated that although there would be more intensive traffic on 
these local streets after an event, it is expected that the extra capacity 
provided would shorten the duration of heavier traffic flow. 

This use of local streets for exiting from major events is drawn 
to Council's attention specifically because some concern has been expressed 
by local residents on this matter. In weighing the effect of tliis traffic 
on local residents against the need to encourage the full use of the P.N.E. 
off-street parking, it is the Department's view that this dispersad aurrange- 
ment should be adopted. 
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1. Pacific National Exhibition - 

Traffic Access and Parking (cont'd) 

TTBlfic aurriving 'at the grounds before an event is generally spread 
over a longer period than the sudden peak during exit conditions, and, there- 
fore, residential streets are not generally needed to the same extent for 
entering vehicles. The exception to this is Windermere Street, which can 
provide additional capacity as an entrance route to some events with the 
assistance of the recently installed traffic signail on Hastings Street. 
While the Pender /Windermere routing is used for access to the parking lots 
south of Hastings Street now, direct access to Gate #15 from Windezmere 
Street will introduce more traffic on these residential streets. Despite 
the detrimental effect of this traffic on the local neighbourhood, access 
to Gate #15 via Windermere Street for Coliseum events will encourage greater 
use of the on-site parking, which is the main objective of these currimgements . 

With respect to minimizing car traffic by greater transit usage 
it is noted that the N.D. Lea report examines the modal split of patrons 
attending events at the P.N.E. Only 5 to 10% of patrons arrive by tremsit, 
despite the reasoneibly good level of bus service, and the report does not 
suggest that a significant change in this pattern is likely. It does 
recommend, however, a concerted publicity effort be made to publicize the 
tise and attractiveness of traunsit to the P.N.E. 

2. I^^PROVED PARKING FACILITIES 

The N.D. Lea report recommends that parking areas on the grounds 
be made more attractive by paving and improving their layout, by improved 
circulation roads on-site, and by increasing their total capacity from 7,000 
to 8,000 spaces. This increase in parking will keep the number of days on 
which there is a deficiency of on-site parking close to the present level, 
despite the increased parking demeuvi over the next 10 yeeurs. When dealing 
with the report last year Covincil deferred this matter for consideration 
at the Stcmding Ccanmittee on Planning & Development. 

A ntimber of these recommended improvements are being Ccurried out 
by the P.N.E. this year. Although approximately half of these additional 
parking spaces would be provided in the central area Directors of the P.N.E. 
have indicated that at present the future of the central area is not under 
consideration. However, this must be considered when relating the proposed 
changes to reduced on-street parking. 

The 1965 developxnent pleui of the P.N.E. proposed to improve the 
central area with more pedestrian-related uses connecting the surrounding 
buildings. The 1965 plan also assumed retention of many of the existing 
central parking spaces for non-fair periods . Now that the inclusion of a 
massive parking structure in the central area seems unlikely, its future can 
be considered on the basis of grade-level uses only. 

Ihe N.D. Lea proposal is virtually to strip the central area of 
its present landscaping and tvirn it into a linear parking lot. 

The Departniont of Flanning and Civic Development believes that the 
^''^in of a number of extra central parking spaces (approximately 400) is not 
as great as the loss of amenity resulting from tlie removal of the landscaping 
and tlie elimination of the improvements hoped for in 1965. However, this in 
turn must be weighed against tlie advantage to surrounding residents if fewer 
cars are parked on surrounding streets. 

3. ON-STREET PARKING RE STRICTIONS 
1 ■ — 

The report proposes that all street parking in the blocks close to 
the perimeter of the P.N.E. Grounds be reserved for residents. The existing 
resident parking zones are limited in size, so as to leave some peirking spaces 
for visitors and service vehicles within each block. Since some difficulties 
may be encountered with 100% resident parking zones with respect to visitor 
parking, and since it may be more difficult to identify which vehicles are 
I parked in violation in the larger zones proposed, we feel that 100% resident 
parking zones should be established on a liaited trial basis in the one block 
adjacent to the west side of the Grounds between Ranfrew and Kaslo Streets. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 

1. Pacific National Exhibition - 

Traffic Access and Parking (cont'd) 

Beyond this area to a distance of four blocks from the grounds, 
where parking generated by the P.N.E. occurs less frequently, it is proposed 
that approximately half of the blocik faces be reserved for residents. This 
does not constitute a major increase in zones over the existing arrangement, 
which provides parking spaces for about one third to one half of the residents 

Although Council previously referred this recommendation of the 
N.D. Lea report to the Official Traffic Comnission, a basic arrangement of 
additional regulations as set out above has been proposed for Council's 
information because of its relationship to the total P.N.E. parking problem. 
A detailed plan will be submitted to the O.T.C. before implementation. 

4. REMAINING RECOMMENDATIONS OF N.D. LEA REPORT 

The remaining recommendations of the N.D. Lea report are listed on 
the attached appendix together with a summary statement of the action taken 
on them. 

It is drawn to Covincil's attention that some reaction to the N.D. 
Lea report has been received from Mr. S. Hedley representing the Heis tings 
Townsite Residents Association, who request that the residential character 
of their community be maintained by: 

(a) provision of 100% residential parking zones 

(b) a guarantee from Council that residential streets not be used 

for access or egress routes to the P.N.E. i 

(c) all recommendations to Council from Civic Depeurtments that 
are based on the N.D. Lea study not be approved 

(d) that the P.N.E. not create more parking facilities until 
alternate transportation needs have been seriously studied. 

Mr. Medley's group also suggests that a comprehensive planning and 
transportation study for this area be tindertaken. Council may wish to hear 
this group as a delegation. 

ITEMS FOR COUNCIL CONSIDERATION 


The P.N.E. is anxious to proceed with the improvements set out 
in the attached table as quickly as possible. The following matters are 
referred to Council for CONSIDERATION: 

(a) The development of the 'Central Area' entirely for additional 
parking (approximately 400) as recoirmended in the N.D. Lea 
report, or its development with both a ^landscaped area and the 
existing parking. 

(b) Confirmation of the use of certain residential streets as 
recommended in the N.D. Lea report for dispersing traffic ftom 
the P.N.E. Grounds. 

(c) The City assuming the cost of improvements on the street 
allowance at the gates, estimated to be $32,000 for which 
funds are available in Account 147/7916." 


Your Board refers the matter for Covincil CONSIDERATION. 


(Appendix referred to on file in City Clerk's office.) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 


1. Pacific National Exhibition - 

Traffic Access and Parking (cont'd) 

In connection with the foregoing matter, the City Clerk advised of 
efforts made to inform Mr. S. Hedley, representing the Hastings Townsite 
Residents' Association, but although a letter was written to him and a 

[ copy of the report furnished, Mr. Hedley was not present at this meeting 

! to speak to the matter. 

i A representative of the Pacific National Exhibition spoke to the 

Council in explanation of the matters referred to in the report, and ex- 
pressed concern the matter be dealt with as expeditiously as possible. 

MOVED by Alderman Adams, 
THAT 

(a) it be proposed to the Pacific National Exhibition that they 
proceed with the work involved within the P.N.E. grounds 
referred to in the Board of Administration report dated May 
12, 1972, and in particular, development of the 'central 
area' with both a landscaped area and the existing parking; 

(b) proposed restricted parking for residents only be referred 

to the Official Traffic Commission for detailed consideration; 

(c) confirmation of the use of certain residential streets, as 
recommended in the N.D. Lea report for dispersal of traffic 
from the P.N E. grounds be approved with the exception of 
the involvement of the following streets to the west: 

Pandora Street 
Dundas Street 
i Cambridge Street 

which particular streets be referred to the Official Traffic 
Commission for consideration in this regard; 

(d) if the Pacific National Exhibition wishes to proceed, the 
Pacific National Exhibition assume the cost of improvements 
on the street allowance at the gates, estimated to be 

$32, 000. 


At this point, the Council observed a short recess. 


DELEGATION 

Social Service Matters 


Mrs. Barbara Gent, on behalf of Social Assistance recipients, 
appeared before Council and filed a brief expressing opposition to the 
suggestion that large numbers of Social Assistance recipients are de- 
frauding the City. Further opposition was expressed to any proposal 
to make the direct cheque pick up system permanent. 

A statement was made that the United Community Services Association 
had offered to investigate the reasons why some 750 mid month Social 
Service Assistance cheques were not picked up. 

MOVED by Alderman Hardwick, 

THAT, subject to union approval and terms satisfactory to the 
Corporation Counsel, the offer of United Community Services be accepted 
to investigate the approximately 750 outstanding mid month cheques of 
Social Assistance recipients which have not been picked up. in order to 
ascertain the cause therefor. 


- CARRIED 
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DELEGATION (continued) 


Social Service Matters (cont'd) 


A recorded vote was requested, and the record therefore is as 


follows : 


FOR THE MOTION 


AGAINST THE MOTION 


Alderman Phillips 
Alderman Calder 
Alderman Rankin 
Alderman Hardwick 


Alderman Sweeney 
Alderman Bird 
Mayor 

Alderman Adams 


Alderman Linnell 
The motion was declared carried. 


BOARD OF ADMINISTRATION AND OTHER REPORTS (conti nued) 


2 , Oppenheimer Lodge (FP 19) 

The Board of Administration under date of May 24, 1972, submitted 
a report with regard to Oppenheimer Lodge, in which the following 
recommendations are set out. 

"1 . That the agreement between the City and the senior 
governments, as supplied to the City in March, 1972, 
be executed by the City, after confirmation is re- 
ceived from the Greater Vancouver Regional District 
that it is prepared to assume the municipal share of 
operating losses. 

2. That administration of the project be the responsibility 
of the Director of Finance through the Property and 
Insurance Division, with participation by tenants in the 
management function to be under arrangements to be 
determined . " 

Representatives of the First United Church were present and 
expressed concern regarding participation by the tenants in the manage- 
ment function, and a request was made that this particular recommendation 
in the report be deferred until details of the tenants participation 
can be considered further. After due consideration, it was 

MOVED by Alderman Rankin, 

THAT recommendation (1) in the Board of Administration report 
respecting execution of agreement be approved. 

THAT conditions (2) and (3) in the Board of Administration report 
be approved . 

FURTHER THAT the following proposal, in place of the Board 
recommendation (2), respecting administrative and management function 
be laid on the taljle for two weeks, and in the meantime, the First 
United Church be requested to advise on their views respecting tenant 
participation in management. 

'That property management of the project be the responsibility 
of the Director of Finance through the Property and Insurance 
Division, and the tenants or their representatives, be in 
charge of the management function under arrangements to be 
' determined . ' 


(Not Put 

See Pages 12, 13 & 1 


Council recessed to reconvene at 2:00 p.m. 
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The Council reconvened at approximately 2:00 p.m. with the same 
personnel present, His Worship the Mayor in the Chair. 


COMMITTEE OF THE WHOLE 


MOVED by Alderman Adams, 

THAT the Council rise without reporting and ask leave to sit 
again after the Public Hearing re West End Community Centre and Senior 
Citizens' Housing Project rezoning. 


CARRIED 


I 

I PUBLIC HEARING 


i West End Community Centre and 
Senior Citizens' Housing Project: 
Property 


MOVED by Alderman Adams, 

THAT the Council resolve itself into Committee of the Whole, 
His Worship the Mayor in the Chair to consider proposed amendments to 
the Zoning and Development By-law. 


CARRIED 

Consideration was given to rezoning as follows: 


"Location : Lot C, Block 57, Lots 22-27, 4, A of 4 & 5, W.22' of 5, 
E.22' of 6, W.44' of 6, whole of 7, plus Bidwell Street 
and portion of lane. Block 57, District Lot 185. 

Situated in an area, bounded generally by Haro Street 
on the North, Cardero Street on the East, Barclay Street 
on the South and Denman Street on the West. 


Present Zone: C-3 Commercial District (Medium Density) 

RS-1 One-Family Dwelling District 

RM-4 Multiple Dwelling District (High Density) 

Requested Zone: 

CD-I Comprehensive Development District " 


The Council noted the Technical Planning Board recommendations as 
follows, as endorsed by the Vancouver City Planning Commission: 

'"THAT the application of the Director of Planning for the rezoning 
of Lot C, Blk. 57, Lots 22-27, 4, A of 4 & 5, W.22' of 5, E.22' of 
6, W.44' of 6, whole of 7, plus Bidwell Street and portion of lane, 
Blk. 57, DL 185 from RS-1, C-3 and RM-4 to CD-I Comprehensive 
Development District be approved subject to the following conditions: 

THAT the 

1. uses be senior citizens' apartments, community centre, 
library and school only, with customary accessory uses 
and off-street parking; 

2. floor space ratio not to exceed 2.0. 

3. design be generally in accordance with the design concept 
approved by Council on November 2, lt71 " 
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PUBLIC HEARING (continued) 


West End Community Centre and 
Senior Citizens' Housing Project: 
Property 


(cont 'd) 


The TECHNICAL PLANNING BOARD, on April 14, 1972 approved a redesigned 
Senior Citizens' tower, and adopted the following motion:- 

"THAT the Technical Planning Board confirm its approval of the 
design." ' 


A communication dated May 29th, conveying comments of the Vancouver 
City Planning Commission supporting the proposed CD-I zoning was noted. 

Representatives of the West End Community Centre Association spoke 
in favour of the rezoning, and a representative from the West End Resources 
Council also supported the rezoning. The latter filed a brief. 

There being no further delegations, it was 

MOVED by Alderman Bird , 

THAT this application for rezoning as shown above, and with the 
conditions set out by the Technical Planning Board, be approved. 


MOVED by Alderman Sweeney, 
SECONDED by Alderman Bird, 

THAT the report of the Committee be adopted, and the Corporation 
Counsel be instructed to prepare the necessary Zoning By-law amendment 
accordingly . 


MOVED by Alderman Adams, 
SECONDED by Alderman Bird, 

THAT the Council resolve itself into Committee of the Whole to 
continue with the regular Council business. 


BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 

2 Oppenheimer Lodge (FP 19) (cont'd) 

Under date of May 24, 1972, the Board of Administration reported as 
follows : 


- CARRIED 


MOVED by Alderman Sweeney, 

THAT the Committee rise and report. 


- CARRIED 


- CARRIED 


- CARRIED 


continued 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 

2 . Oppenheimer Lodge (FP 19) (cont'd) 

"This proposed federal-provincial public housing project to provide 
Accommodation for 147 single people is now ready for tender call. 

The City is required to execute an agreement with the senior 
governments, as for other public housing projects, before the project can 
l)roceed further. This agreement was supplied to the City in March, 1972 
and includes a requirement that the project will be administered by the 
City, rather than the British Columbia Housing Management Commission which 
administers the other public housing projects in the City, 

Despite the fact that the building as now designed provides cooking 
Jfacilities in each unit the Province, through the Minister of Municipal 
ffairs, insists that the City administer the project, rather than the 
ritish Columbia Housing Management Commission, as requested by the City. 

The design of the building includes a central lounge of approximately 
,375 square feet on the main floor, with a kitchen, including serving area, 
f approximately 265 square feet adjacent. This could be used, at the 
iscretion of the management, for various functions from time to time 
ncluding those at which food is served. Central Mortgage and Housing 
orporation is not prepared to agree to elimination of this facility, 
leaving regard to the small size of the living units. 

The administration of the project involves such management functions 
als tenant selection, rent collection, cleaning, maintenance and repair 
cf buildings and grounds. Day to day management would be dealt with 
through a committee on which there would be tenant representation, as 
recommended by Council on July 13, 1971, Detailed arrangement for this 
should be worked out, having regard to the precedent established in the 
Little Mountain public housing project, with variations as needed. It 
is the practice of the federal-provincial partnership to establish a 
budget, which is reviewed from time to time, to control the various functions 
ojf project administration. 

Discussions on this aspect in the past, when it was expected that 
slupply of meals as well as shelter would be involved, indicated that the 
British Columbia Housing Management Commission might handle such functions 
as receiving and recording applications, while the City would deal with 
other management activities. Questions of this kind would also be 
discussed during the construction period, when the form of such management 
agreement as may be needed between the City and the senior governments 
should be resolved. 

The Board of Administration considers that administration of this 
project by the City should be subject to the following conditions: 

1, The responsibility for the management functions should be 
vested in the Supervisor of Property and Insurance as the 
Property and Insurance Division presently manages City- 
owned properties, such as Englesea Lodge, and has the 
organization and skills necessary for this purpose. 


2, There is no intention or obligation on the part of the City 

to provide meal service or to bear the costs of such services, 
within the project. This is your Board's understanding of 
intention of Council's resolution of July 13, 1971 when it 
approved the elimination of cafeteria facilities and sub- 
sequently, on September 28, 1971, when it approved the design 
based on housekeeping rooms, 

3, Assurance is received from the Greater Vancouver Regional 
District that the District is prepared to assume the 
municipal share of operating losses as defined in the agreement 
between the City and the senior governments. 


7' 9^ 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 


2. Oppenheimer Lodge (FP 19) (cont'd) 


ISubject to Council confirming its agreement to the above-mentioned 
i3onditions, the Board of Administration RECOMMENDS: 

1. That the agreement between the City and the senior 
governments, as supplied to the City in March, 1972, 
be executed by the City, after confirmation is re- 
ceived from the Greater Vancouver Regional District that 
it is prepared to assume the municipal share of 
operating losses. 

2. That administration of the project be the responsibility 
of the Director of Finance through the Property and 
Insurance Division, with participation by tenants in the 
management function to be under arrangements to be 
determined." 


Earlier in the proceedings, the Council considered a motion by 
Alderman Rankin which was changed at this time, and resubmitted as 
follows : 

MOVED by Alderman Rankin, 

THAT recommendation (1) respecting execution of agreement, set 
out in the foregoing Board of Administration report, be approved; 

THAT condition (2) regarding no intention or obligation on the 
part of the City to provide meal service or bear the costs of such 
service within the project, be approved; 

THAT administration of the project be the responsibility of the 
Director of Finance through the Property and Insurance Division; 

THAT the City Council accept responsibility for management, 
however, the precise details therefor including tenant participation 
be laid over for two weeks, and in the meantime, the First United 
Church be requested to advise on their views in the matter of tenant 
participation in management. 

- CARRIED 


UNFINISHED BUSINESS 


1. Demolition Permit: 
1386 Burrard Street 

On May 2nd, 1972, the Council instructed the owner be informed 
of a resolution being considered by Council which would, if passed, 
order demolition of building at 1386 Burrard Street, and the owner be 
given an opportunity of appearing before Council. 

A letter has been received from A.E. LePage Boultbee Sweet Ltd. 
advising that if the lessee does not remove the house on this property, 
it will be demolished by this Company who are agents for the owner, 
but demolition will be carried out as soon as the civic strike is over. 

It was noted that the Building Inspector has advised a permit 
could be issued in this case, although demolition permits have not 
been issued during the strike 

MOVED by Alderman Calder, 

THAT a demolition permit be issued forthwith for the demolition 
of building at 1386 Burrard Street. 


- CARRIED 
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UNFINISHED BUSINESS (continued) 


2 . Kitsilano Area Rezoning 

The Council considered the following proposed new RM-3A, Multiple 
Dwelling District Schedule and rezoning application re Kitsilano: 

" To amend the text of Zoning and Development By-law 

No. 3575 to establish a new District Schedule, RM-3A 
Multiple Dwelling District, and consequential amend- 
ments to the By-law; 

Location: All lots in Blocks 181, 191, 192, 202, 195, 205, 215, 
196, 185 & 185A inclusive, and Lots 1-7, 13-18 & N33 ' 
of A & B, Block 186; 1-8 & 13-20, Block 186A; 1-9 & 
F, Block 187; 1-10 & 13-20, Block 206; A & B, 3-16, 
A-E, 23-36, A, S30 • of N60 ' , Pel. D, B, Block 216: 
1-8 & E20» of 13, bal. of 13, 14-20, Block 193: 1-8 
& 13-20, Block 203; 3-10 & A-C , 12-18, Block 194: 3-9. 
A, 10, B & C, 11-16, Block 204, District Lot 526. 

Situated in an area consisting of approximately 19 
City Blocks, bounded generally by Cornwall Avenue, 
Point Grey Road, and the railway right-of-way on the 
north; Greer Avenue and Cypress Street on the east; 
Larch and Balsam Streets on the west and York Street, 
First and Second Avenues on the south. 

Present Zone: RM-3 Multiple Dwelling District 

Requested Zone: RM-3A Multiple Dwelling District " 


The Technical Planning Board did not approve of the application 
for reasons set out in a resolution of that Board dated March 24th. 
The Vancouver City Planning Commission endorses the general concept 
of the RM-3A Zoning proposed for the area. A Public Hearing was 
held on this matter on April 12th, 1972. 

MOVED by Alderman Bird, 

THAT this proposed rezoning be not approved. 

- LOST 

MOVED by Alderman Sweeney, 

THAT the proposed new RM-3A Multiple Dwelling District Schedule and 
rezoning referred to above, be approved subject to the following: 

"The Technical Planning Board may in its discretion permit an 
increase in the height of a building, to a height not 
exceeding 40 feet" 

- CARRIED 


MOVED by Alderman Phillips, 

THAT the Director of Planning & Civic Development be instructed 
to proceed aggressively to investigate possible refinements which 
would improve upon the quality of the resultant low-rise form of 
development over that possible under either the RM-3 or RM-3A 
r egulat ion . 

- CARRIED 


MOVED by Alderman Phillips, 

THAT the Corporation Counsel be instructed to prepare and submit 
to Council the required amending by-law. 


- CARRIED 
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UNFINISHED BUSINESS (continued) 


3 . Fairview Slopes Rezoning 

Council considered the following proposed new CRM 2 and CRM-3 
Commercial/Multiple Dwelling District Schedules and rezoning re Fairview 

" To amend the text of Zoning and Development By-law 

No. 3575 to establish a new District Schedule, CRM-2 
Commerical/Multiple Dwelling District, and conse- 
quential amendments to the By-law; 

Location: All Lots in Blocks 293 to 297 inclusive, and Blocks 
314 to 316 inclusive. District Lot 526: 

Situated in an area bounded generally by 6th Avenue 
on the north. Birch Street on the west. Willow Street 
on the east and 8th Avenue on the north. 

Present Zone: M-1 Industrial District 

Requested Zone: CRM-2 Commercial/Multiple Dwelling 

District 

and 

To amend the text of Zoning and Development By-law 
No, 3575 to establish a new District Schedule, CRM-3 
Commercial/Multiple Dwelling District, and conse- 
quential amendments to the By-law; 

Location: All Lots in Blocks 292, 298, 299, 312, 313 inclusive, 
and 317 to 319 inclusive. District Lot 526; 

Situated in areas bounded generally by 6th Avenue on 
the north. Hemlock Street on the west. Alder Street on 
the east and 8th Avenue on the south; AND 6th Avenue 
on the north. Ash Street on the east. Laurel Street 
on the west and 8th Avenue on the south. 

Present Zone: M-1 and M-2 Industrial District 

Requested Zone: CRM-3 Commercial/Multiple Dwelling 

District " 


The rezoning application was approved by the Technical Planning 
Board subject to the Director of Planning being instructed to carry out 
an automatic review of both the CRM-2 and CRM-3 provisions after the 
respective Schedules have been in effect for a period of two years (or 
earlier if required) , 


MOVED by Alderman Phillips, 

THAT the proposed CRM-2 and CRM-3 Commercial/Multiple Dwelling 
District Schedules and rezoning. as set out above, be approved subject 
to the following: 

(a) The Director of Planning and Civic Development to carry out 
an automatic review of both the CRM-2 and CRM-3 provisions 
after the respective Schedules have been in effect for a period 
of two years (or earlier if required) . 

(b) The exemption of Lots 6 - 10, Block 319, D.L 526 from the 
proposed CRM-3 Commercial/Residential Multiple zoning and 
the Director of Planning and Civic Development be instructed 
to make application to amend Zoning and Development By-law 
#3575 in order to rezone the said lots to C-2 Commercial 
District use, 

(c) The revision of section 2 of the proposed CRM-2 zoning 
schedule to exclude the following restriction which permits 

only local commercial uses: . . ."including commercial uses 
catering to the day-to-day needs of local residents". 
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UNFINISHED BUSINESS (continued) 

3 . Fairview Slopes Rezoning (cont'd) 

(d) The revision of section 3 of the proposed CRM-2 zoning 

schedule to exclude the following limitation upon commercial 
F.S.R.: ...'and the maximum floor space ratio of any 
permitted commercial use within the building shall not 
exceed 0,25, provided also that the floor area of any 
individual commercial use shall not exceed 2,200 sq. ft.' 

FURTHER THAT the Council adopt as general criteria for assessing 
development permit applications, the Guidelines for Development put 
forward by the City Planning Commission in report dated April 14, 1972 


FURTHER THAT the Council instruct the Director of Planning and 
Civic Development to print and distribute a brochure to property 
owners in the area and prospective developers that explain the CRM-2 
zoning procedures and presents a generalized 'design concept' 
representing how the City would like to see the area develop. 


- CARRIED 

MOVED by Alderman Bird, 

THAT Lots 11-12, Block 319, D.L. 526 be not exempted from the 
proposed CRM-3 Commercial/Residential Multiple zoning. 

- CARRIED 
MOVED by Alderman Phillips, 

THAT the Corporation Counsel be instructed to prepare and submit 
I the required amending by-law. 

- CARRIED 

COMMUNICATIONS 


1. Canadian Broadcasting Corporation: 
Headquarters 


MOVED by Alderman Hard wick, 

THAT the letter dated May 18, 1972, from the President of the 
Canadian Broadcasting Corporation stating it is hoped to have the 
new C.B.C. Headquarters project on Block 57 under way in May or June 
of this year, be received for information. 

- CARRIED 


2 . Union of B.C. Municipalities 

MOVED by Alderman Adams, 

THAT pursuant to communication dated May 8th, from the Union of 
B.C. Municipalities Executive Director, Alderman Phillips be recommended 
to the U.B.C.M. Nominating Committee for the position of 'Vancouver 
representative' on the Executive. 

- CARRIED 


3. Termination Policy: 

Industrial Development Commission 

A communication dated May 16th, 1972, was received from the 
Vancouver and Lower Mainland Industrial Development Commission, setting 
out details with regard to the termination of its operation, and 
information regarding the Provincial Government program of Industrial 
Development . 

MOVED by Alderman Hardwick, 

THAT the foregoing information be received. 


- CARRIED 
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COMMUNICATIONS (continued) 


4, Centennial Project: 
Grant 


The following communication was noted from the General Chairman 
of the Provincial 1971 Centennial Committee: 

"Attached please find British Columbia Centennial '71 
Cheque #7092 dated May 18, 1972 in the amount of 
$132,000.00. 

This amount represents the complete $1.00 per capita 
payment of the British Columbia Provincial portion of 
the Commemorative Project grant. The Federal Govern- 
ment portion of this grant will be mailed to you 
direct from Ottawa. 

Please refer to my letter of October 1st, 1970 which 
outlined the method of grant payment." 

MOVED by Alderman Sweeney, 

THAT the foregoing information be received. 

- CARRIED 


5. Convention: 

Union of B.C Municipalities 
(Delegates and Resolutions) 


MOVED by Alderman Adams, 

THAT, pursuant to communication from the Executive Director of 
the Union of B.C. Municipalities, appointment of delegates to the 
forthcoming conference to be held in Vancouver, September 13 - 15 
inclusive, be left in the hands of His Worship the Mayor. 

FURTHER THAT the matter of resolutions, required to be submitted 
to the Executive Director by no later then June 30th, be brought to 
Council 's attention in two weeks time, and in the meantime any 
resolutions proposed be filed with the City Clerk. 

- CARRIED 

6. Provincial Government Complex: 
Blocks 51 and 61 


A communication dated May 19th, 1972 was noted from the Minister 
of Public Works in regard to proposed B.C. Complex involving Blocks 
51 and 61, from which the following is extracted: 

"In total, we would suggest that we are interested in your 
views, they will be considered wherever possible, and we 
do desire a suitable channel through which detailed con- 
sultation and collaboration can be effective. 

To this end we would propose that a working committee of 
a small number of your officials be empowered to consult 
formally with a like number of Government officials to: 

(1) Outline those areas which are of concern. 

(2) Propose alternatives which may be possible in order to 
satisfy those areas of concern, indicating their 
implications, and 


(3) Study further possibilities which may exist for 

interaction to the benefit of the community at large." 
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COMMUNICATIONS (continued) 

6. Provincial Government Complex: 

Blocks 51 and 61 (cont *d) 

MOVED by Alderman Bird, 

THAT the communication be received, and the proposal of the 
Minister respecting a working committee of officials as set out above, 
be set up accordingly, the committee personnel to be appointed by the 
Board of Administration. 

- CARRIED 


BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 


3 . Service Contract for City Hall Clock 

MOVED by Alderman Bird, 

THAT the following report of the Board of Administration dated 
May 10, 1972, be approved; 

- CARRIED 

' The City Engineer reports as follows: 

"Neon Products who installed the clocOc on the City Hall in 
1936, have held consecutive five-year contracts for servicing the 
neonized nvunerals and hands since then. The last contract expired 
in December, 1969, but the company has continued to service the 
equipment on the same terms as the previous contract. The ccmpany 
now request that a new contract for the coming five years be signed. 

The proposed terms of the contract will remain the same 
as the previous contract. The monthly service charge is $19.80 
which covers the labour, material and liability insurance coverage. 
I am of the opinion that tliis price which is considerably lower 
than one offered by another Sign Company is reasonable. 

I RECOMMEND that a contract, satisfactory to the Corporation 
Counsel, be entered into with Neon Products Ltd. for servicing the 
neonized hands and numerals on the City Hall clocks for the next 
five years at a monthly charge of $19.80." 


Your Board RECOMMENDS the foregoing report of the City 
Engineer be adopted. ' 


4. Improvement to Cassiar Street Link - 

Highway 401 to the Second Narrows Bridge 

MOVED by Alderman Rankin, 

THAT the following report of the Board of Administration dated 
May 5, 1972, be approved : 

- CARRIED 


continued 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 


4. Improvement to Cassiar Street Link - 

Highway 401 to the Second Narrows Bridge (cont'd) 

' Over the past few years Council has been attempting to get some 
action on improvements to the traffic situation on Cassi2u: Street between 
Highway 401 and the Second Narrows Bridge. Representatives of Council have 
met with members of the Provincial Government and two briefs have been sub- 
mitted requesting the building of a pedestrian overpass and the provision of 
the full freeway link from Highway 401 to the Second Narrows Bridge as soon 
as possible. 

By letter dated August 3, 1971, the Minister of Highways replied 
in response to the brief of April, 1971, and the presentation by Aldermen 
Wilson and Rankin requesting ccanpletion of the freeway link. 

On August 10, 1971, City Council referred the letter from the 
Government to the Board of Administration for a report. 

The City Engineer reports as follows: 

"The following are the specific items quoted from the Minister of 
Highways' letter and the Engineering Department's comments on those items. 
The N.D. Lea report "Trans Canada Highway Cassiar Street Link" was used as 
a reference by the Department of Highways and the Engineering Depeurtment. 

Item 1 

'Relative to traffic, the Second Narrows Bridge is 
operating at its capacity during rush hours and 
the approach system to the bridge appears to be 
in balance with the bridge. Less than a third 
of the traffic on the bridge uses Route 401 and a free- 
way is not warranted for this traffic by itself. 
The link could be required as part of an integrated 
freeway and public transit system but this role has 
not been resolved as yet. ' 

Conroent 

We do not agree that the Second Narrows Bridge is operating at its 
capacity (5,400 v.p.h.). The present bridge volume of 4,550 v.p.h. represents 
the capacity of the grade street approaches. However, there can be no material 
increase in bridge volume until appropriate improvements are made to increase 
the traffic capacity along the Cassiar Link. 

We agree tliat less than one tliird of the traffic on the Bridge is 
traffic enroute between the Bridge and Highway 401. However, the distribution 
of traffic from the Bridge (to Wall Street and to Cassiar Street) is such that 
the Bridge-Highway 401 traffic represents 50% to 60% of the total traffic on 
Cassiar Street. Therefore, the main issue from the City standpoint is that 
a substantial amount of traffic on Cassiar Street is not Vancouver-oriented 
but is traffic travelling between the Bridge and Highway 401 using the 
arterial street as a link between two freeways. 

If tliis 'through' traffic were handled on a Cissiar Link freeway 
facility then the Cassiar /Hastings intersection would ))e able to handle 
Vancouver-oriented traffic using Cassiar and Hastings Streets in the short 
term. 

It should be noted that while a Cassiar Link freeway would provide 
some relief it would only be a part of a total transportation system. Further 
transportation improvements (rapid transit and the east-west freeway via the 
Burlington Northern Cut) will be required to provide an adequate long term 
solution for traffic volumes destined to Vancouver now using the Cassiar/ 
Has'tings route (as. well as First Avenue, Grandview Highway, etc.). 
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4. Improvement to Cassiar Street Link - 

Highway 401 to the Second Narrows Bridge (cont'd) 

Item 2 

'Relative to the freeway solution, a social problem may 
be created by the displacement of residents fran 
several homes presently owned by the P.N.E. and 
rented at low rates. ' 

Comment 

The recommended Freeway Link solution will require the removal of 
some 140 homes including 21 owned by the P.N.E. and this displacement is a 
matter of concern. However, there is no reasonable alternative that does 
not involve homes. Moreover, continuing heavy traffic volumes on grade 
streets is detrimental to residents and brings about excessive congestion 
and delay to commuting motorists. 

Item 3 

'The "Grade Separation" solution of Cassiar and Hastings 
Streets relieves congestion at Jiis intersection 
until 1974 according to the N.D. Lea report. It 
would conceivably be congested shortly after the 
opening date if a decision were taken to construct 
the project. The construction would be difficult 
and would cause considerable delay and inconvenience 
to the users. For this reason, the "At-Grade" 
solution appears to be attractive, as it offers the 
same relief of congestion with less inconvenience to 
the travelling public. Improvements made to Hastings 
and Cassiar would still be utilized in the event of a 
future freeway link or overpass. ' 

Conmient 

Grade-separation solution ; This solution provides for an uninter- 
rupted flow for the north-south movement and requires two signals on Hastings 
Street in place of the present signal. 

Such an arrangement would provide additional capacity for the heavy 
left turn demand at Cassiar and Hastings and would provide some relief for a 
nuntoer of years after completion - 

Despite the construction difficulties, this scheme can be viewed as 
a logical step towards the freeway link with an improvement in capacity in the 
order of 25-30%. However, grade-separation should be proceeded with only 
if the freeway link is to be built. If the freeway were not constructed 
the grade-separation scheme could eventually result in worse traffic conditions 
than at present along Cassiar Street north and south of Hastings Street which 
could not be adequately handled witli normal traffic engineering measures 
(signals, etc.) . 

At-grade solution ; llie Engineering Department has reviewed the at- 
gradc solutions proposed in tlie N.D. Lea report and has concluded tliat such 
schemes are unacceptable from the City's standpoint. Ttiis type of solution 
proposed widening Cassiar to seven lanes, installing a reversible lane control 
system on Hastings Street, denying all left turns at Cassiar /Has tings and 
re-routing certain left turns onto local streets in tlie area. Any use of 
residential streets in tlio area to accommodate tlie heavy traffic volumes is 
clearly unacceptable and wiclcnincj Cassiar will cause further difficulties and 
hazards for pedestrians wishing to cross Cassiar Street. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 

4. Improvement to Cassiar Street Link - 

Highway 401 to Second Narrows Bridge (cont'd) 


Item 4 

•It was suggested that the Highways Department would be 
prepared to reconunend payment for the revisions to 
Cassiar Street if the City of Vancouver would under- 
take the costs of revisions to Hastings Street.' 

Comment 

Since the 'at-grade* solution is not acceptable from the City's 
standpoint, it is not appropriate to consider cost-sharing arrangements for 
this form of treatment. The existing grade streets are adequate to handle 
normal arterial traffic volumes but a problem exists in this area because of 
the Bridge-401 volumes and it is, therefore, suggested that the Province pay 
the total cost of any improvements. 


SUMMARY 

The Provincial Government are proposing an at-grade solution (with 
cost shciring) for the Cassiar Link problem instead of a freeway or first stage 
grade-separation solution. 

The Engineering Depcirtment considers the at-grade solution completely 
unacceptable. The freeway solution is the most acceptable. However, the problem 
of the residential property acquisition must not be overlooked. 

Removal of 'through' traffic (Bridge-Highway 401) from the Cassieir/ 
Hastings intersection will allow the intersection to better handle Vancouver- 
oriented traffic. However, for the long term solution there is a need for 
additional facilities such as the proposed east-west freeway via the Burlington 
Northern cut for the increasing Vancouver-destined traffic using east end 
grade streets. The grade-separation solution is at best an interim solution 
that should receive further consideration by the Provincial Government if they 
are not prepared to proceed witii tlie freeway link solution immediately. 


RECOMMENDATION 

Accordingly, it is RECOMr"ffi;NDED that City Council advise the Provincial 
Government that: 

(a) the at-grade solution is unacceptable to the City; 

(b) the freeway link is considered by the City to be in the most 
appropriate solution; 

(c) if the Provincial Government is not prepared to proceed with the 
freeway link immediately, then they should proceed with a grade- 
separation scheme as a stage towards the ultimate freeway solution; 

(d) the City is not prepared to contribute any funds towards the cost 
of improvements . " 


Your Board RECOMMENDS that the foregoing be approved. ' 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 

5, Block 42 Construction - 
Traffic Arrangements 

The Board of Administration under date of May 19, 1972, submitted 
a detailed report in regard to traffic arrangements resulting from 
Block 42 construction. It was noted that the second to last paragraph 
in the report should read as follows: 

"The excavation permit will be issued when an application 
has been received. However, the permit for construction 

*on Block 42 will not be issued until your officials have 
reported to Council on the above matter," 

( * correction ) 

MOVED by Alderman Adams, 

THAT this report of the Board of Administration be received for 
information , 

- CARRIED 


6 , GVRD Transportation Function 

MOVED by Alderman Phillips, 

THAT the City's position, as set out in parts 'A' and 'B ' of 
the following Board of Administration report dated May 4, 1972, in 
regard to the Greater Vancouver Regional District's Transportation 
Function, be confirmed: 

- CARRIED 

' The City Enginear reports as follows: 

"During consideration of a request from the Greater Vancouver 
Regional District (GVIvD) for Council's decision on the first step of the 
procedure set out in the Policy Statement adopted by the GVRD on November 
17, 1971, Council, on February 22, 1972, passed the following resolution: 

'That the Board of Administration be requested 
to prepare a further brief, concerning the 
question of light rapid transit and Regional 
Roads, to be sent to the Regional Transportation 
Committee . ' 

The following is suggested by the City Engineer as a brief to the GVRD Trans- 
portation Committee: 

A, LIQjT RAPID TRANSI T 

At a special Council meeting in November, 1971, Council approved 
a nujiiber of amendments to the GVRD Policy Statement, One of the amendments 
accepted by the GVRD resulted in tJie following statement appearing in the 
GVRD Policy Statement: 

'The Board agrees to proceed concurrently 
^ with a light rapid transit system study.' 

The above statement represented tlie City of Vancouver's views 
on the general type of transit facility beyond the immediate bus system 
improvements that should be studied and considered for Vancouver, 

More specifically, the City of Vancouver's position is that in 
any further transit studies emphasis should be given to light rapid transit 
because of its flexibility, relatively low initial cost, and staging potential 
related to regional, financial, and transportation planning strategy. 


Regular Council, May 30, 1972 


. 24 


BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 


6 , GVRD Transportation Function (cont 'd) 


B. REGIONAL ROADS 

In the Policy Statement adopted by the Regional District it is 
stated in the first section under the heading 'General Principles' that: 

'The Board's policy with respect to the trans- 
portion function is that it should be 
comprehensive , and aim to provide diversified 
facilities for the movement of people and goods 
throughout tlie region, facilities that, together 
with facilities provided by the municipalities, 
the Province, and other public and private enter- 
prises, are formed into cin integrated regional 
transportation system. ' 

This statement suggests that roads are included as a part of the 
transportation package for which a financial formula is to be sought. 

However, a furtlier section of the Board Policy Statement states: 

'A rational system of regional roads should 
eventually be planned as part of tJie total 
transportation system. , . ' 

It is appreciated that the GVRD Board is anxious to make an 
immediate start o improving public transit throughout the Region. However, 
it is considered imperative that any negotiations with the Provincial Govern- 
ment about financing must include consideration of the financing of the road 
system. This will require some clarification of the classification of the 
road system in terms of Regional roads, Provincial roads, Municipal roads, etc, 

As the Kelly report states: 

'if the Regional District deals only with public trans- 
portation and its financing, and does not at the 
same time consider roads and their financing, the 
Province may gain more than it might give as its 
share of public transit costs, and quite a few 
of our municipalities may have higher road expenditures 
tlian they otherwise would.' 

In summary, all aspects of the Regional District involvement in 
transportation must be clearly understood and defined before there is further 
commitment to participate in the Regional Transportation function. 

Therefore, the following statement represents the City of 
Vancouver's position on regional roads: 

It is the City of Vancouver's position that all references to 
a 'total financial formula' in tlio GVRD Policy Statement include the financial 
arrangements with respect to roads." 

Your Board submits the matter to Council for CONSIDERATION. ' 


7. Social Assistance to Persons on 
Strike or Locked-Out 


MOVED by Alderman Adams, 

THAT the following report of the Board of Administration dated 
May 26th, 1972, be received: 

- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 


7, Social Assistance to Persons on 

Strike or Locked-Out (cont 'd) 


* The Director of Welfare and Rehabilitation reports 

as follows: 

"On May l6, 1972, City Council passed a resolution requesting 
the Board of Administration to explore with the Honourable 
Minister of Rehabilitation and Social Improvement the possi- 
bility of granting discretion to the Director of Welfare 
and Rehabilitation to provide social assistance to persons 
in need who are "on strike" or "locked out" and their cir- 
cumstances are of an unusual and exceptional nature. 

The Director of Welfare and Rehabilitation conferred verbally 
with the Deputy Minister of Rehabilitation and Social 
Improvement. The Deputy Minister has advised that he has 
reviewed the matter in detail with the Minister and the 
Minister has indicated that no discretion can be granted 
and the present policy is to be strictly adhered to. 

Mr. Rickinson did point out that the City of Vancouver can, 
of course, grant assistance to persons who are on strike or 
locked out under any terms it may wish. However, the assist- 
ance to these people would not, of course, be cost-shared 
with the Province." 

Your Board submits this report for the information 
and consideration of Council. ' 


8, Grant: Organ Appeal Fund 
Petersham, England 


Council considered a Board of Administration report of May 25, 
1972, setting out a request from the Agent General in the United 
Kingdom with regard to a financial appeal from St. Peter's Church 
for funds in connection with repairs to the church organ. 

The Council did not take action to approve a grant. 


9. Grant: 

Vancouver Chamber Choir 

The Board of Administration under date of May 25th, 1972, advised 
of an application from the Vancouver Chamber Choir for a grant of 
$1,030 to cover an operating deficit. 

The Council did not take action to approve a grant. 


10, Indemnity: 

Park Board Commissioners 

Consideration was given to a Board of Administration report 
dated May 16th, 1972, and a communication from the Park Board dated 
April 26th, 1972 regarding indemnity to Park Board Commissioners. 

MOVED by Alderman Sweeney, 

THAT the matter be tabled pending the hearing of a delegation 
from the Park Board on the matter, 

- CARRIED 
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11. Leave of Absence: City Representatives 

(HPS Project - Conference by Ford Foundation) 

MOVED by Alderman Adams, 

THAT the following Board of Administration report dated May 25, 
1972, be approved ; 

- CARRIED 

' The Director of Planning and Civic Development reports as 
follows: 

"The Ford Foundation is funding a number of similar urban 
research projects and is arranging a conference of 
participants in several of these projects at Scotsdale, 
Arizona from June 4 to 7, 1972. The City has been 
requested to send one participant to accompany represent- 
atives from The University of B.C., The Greater 
Vancouver Regional District and The Federal Government. 

City officials taking part in the Inter Institutional 
Policy Simulation Project (I.I.P.S.) are: 

V7.E. Graham, Director of Planning and Civic Development 

P.D. Leckie, Deputy Director of Finance 

M.F. Eyan, Director, Social Planning/Community 

Development 

W.H. Curtis, Deputy City Engineer 

Attendance by any city representative will depend upon 
local conulLioas up to and at the tir:.o of the conference. 
For the same reason a specific representative is not 
nominated in this report. Council is requested to grant 
leave of absence with pay and travelling time for the 
pex'iod of the conference, with attendance by any official 
being at tlie discretion of tlie Board of Administration 
and depending on circumstances at the beginning of June. 

All other expenses ure being paid independent of the HPS 
project by the Ford Foundation." 


Your Joard RECOMMEliD that the foregoin^j report be approved. ' 


12. Sale of Residential Lots 

(Area *B') Champlain Heights 

MOVED by Alderman Phillips, 

THAT the following Board of Administration report dated May 25, 
1972, be approved: 

- CARRIED 

' The Supervisor of Property and Insurance reports as follows: 

"On tho basis of City Council's resolution of Mar. 2S-72, the 
sin,Tle family lots in Area "3" of Chanplain Hoifrhts are being 
marketed on tho basis of fixed price, to individuals, with the 
sale being restricted to one lot per individual. 

The follouin'^ offers to purchase have been received by the 
Supervisor of Property Insurance, on the fixed price basis, 
and It is y » 
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12. Sale of Residential Lots 

(Area 'B') Champlain Heights (cont'd) 

RECCXflENDED that they be approved under the terms and condi- 
tions set dovm by City Council, 


Name 


I.ot Aoprox.SiHe. Sales Price Terms 


Francesco & Maria 
ANDRIAIII 70 


Irregvilar 
(8550 sq.ft) 


Clarance 
BATJDWIM 


84. Irregular 
(6438 sq.ft) 


'•.16,000.00 Cash 
16,000.00 


Conditions 


Subj.to Public Utilitiss 
Evisement over 3. 5 feet. 


Peter REDEKOP 131 Irre<^ar 

(6559 Sq.ft) 


Nicola & Rosaria 
RUriGLIAIJO 69 


Bulkhead AgreeFients 


Irrerjular 
(10093 sq.ft) 


City 
Terms 
9% 

16,000.00 City 
Terras 

16,800.00 City Subj.to Public Utilities 

Terms Easement over West 5 feet, 
95? 


The purchaser of any lot vrhich is more than one foot above or below 
the finished cfrade of the abutting' streets or lane will be required 
to enter into a bulkbo-d agreerient , " 

Your Board RECOIITImIIJDS that the forc^pin^ report of the Supervisor of 
ProTierty and Insiirance be adontfid.' 


13. Land Purchase S/S False Creek 

Between Granville St. and Cambie St. 

MOVED by Alderman Hardwick, 

THAT the following Board of Administration report dated April 
21, 1972, be approved: 

- CARRIED 


'The Supervisor of Property and Ineurance reports as follows: 

"On Aiagust i;th 1970, Council approved a Board of Administration report 
on Building and Planning Matters dated July 3l8t, 1970, wherein Clause 
"D" recommended that Council negotiate the acquisition of certain 
lands from the Provincial Government, at such time as these lands were 
transferred from C.P.R. ovmership to the Provincial Government Depart- 
ment of Lands. 

By letter dated August 30th, 1971, the Director of Lands advised that 
the exchange had been completed and negotiations were commenced for 
purchase of these remaining lands by the City. 

These piT>pp' ties comprise an area of approximately ^)(,000 square feet 
of land, T>r«.qen+ly zon^d for heavy industrial use. They have a 197? 
assessed value of $137,119.00 for land and buildings. 

The price of $86,?76.6? arrived at through negotiations is based upon 
the original purchase price of land from the Provincial Government in 
the False Creek area in I969. 

The Director of Lands indicates by letter of March l^th, 197? that he 
is prepared to recommend sale to his government subject to the follow- 
ing conditions: 
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13. 


Land Purchase S/S False Creek 

Between Granville St. fc Cambie St. (cont'd) 


0) 


sale price to be $86,27^.65 for the lands described; 


(?) 


the City to pay a Certificate of Purchase preparation 
fee (IK. 00); 


(3) 


the City to pay a statutory Crown Grant fee ($25.00); 


the City to honour the existinff leases; (all leases are 
on a ypar-to-year basis, subject to one month's can- 
cellation) . 


The acq^uisitinn of these lands will rotmd out the holdings of the City 
on the South side of the Oreek except for the privately-owned properties 
on the westerly end which were also recommended for purchase in the 
aforementioned report. The acquisition of these private properties is 
held in abeyanro on instni-ition of the Director of Planning, and should 
be the sub.ieot of a further report to the False Creek Committee after 
thf final consultant 'r reports are in. 

It is noted that the lands proposed for acquisition in this report are 
parcels which would not lend themselves to private development without 
conflicting with the overall nroposals for redevelopment of the Creek. 

]lRCOMM''''I'n)i^P that the Supervisor of Property and Insurance be authorised 
to acquire on the forego inr basis. Lot B of Block 2^2. Lots ^ & U of 
Bio k 27"^, and Lot T of Block 279, all in Distrint Lot ^PS. for the sum 
of ^86, 276. S'^ plus i-optp as quoted in this report, funds beina: charge- 
able to Code No. Ii9f^0/7n< acquisition of False Creek properties." 


Your Board 

RFX30MMyOT)S the foregnin*^ recommendation of the Supcrv'iarr of Property and 
Insurance be adopted. ' 

14. Official Traffic Commission 


April 24, 1972 


MOVED by Alderman Linnell, 

THAT the following report of the Official Traffic Commission 
dated April 24, 1972, be adopted: 


" 1. Marine Drive & Elliott Street 
Additional Control 


On January 31, 1972, the Official Traffic Commission considered a 
report from the City Engineer re the subject matter. At that time 
the City Engineer recommended that no additional controls be 
installed at the intersection of Marine Drive and Elliott Street 
at this time, but that the matter of speed enforcement be referred 
to the Police Department for attention. The Committee adopted the 
City Engineer's recommendation and instructed that the intersection 
be kept under surveillance. 

Subsequently on March 27, 19 72, Mr. Don J. DeVoretz wrote to 
Alderman Rankin advising he was not satisfied with the action taken 
and he appeared as a delegation this day to review the matter with 
the Commission. Mr. DeVoretz discussed the problem the children 
are having in crossing Marine Drive to attend school and also the 
difficulties the motorists are experiencing in making left hand turn 
on to Marine Drive. 


- CARRIED 


Mr. Boyes commented on suggestions made by Mr. DeVoretz and 
suggested that a marked crosswalk be installed and perhaps a flashing 
beacon might follow at a later date if found warranted. 
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14. Official Traffic Commission (cont'd) 
After due consideration it was 

RECOMMENDED that a marked crosswalk be installed at this intersection 
und6r the City Engineer's authority. 

2. , S/W Marine Drive Near Angus Drive 

Road Alignment 

Under date of March 18, 1972, Mr. W.L. Redmond, for petitioners, 
advised the Chairman of the Official Traffic Commission of the 
numerous accidents that are occurring on the curve of S/W Marine 
Drive between Angus and Wiltshire. Mr. G. Gri and Mr. J. Roberts 
appeared before the Commission and explained the situation. 

The City Engineer, under date of April 14, 1972, submitted a report 
wherein it was advised the accident statistics show two fatal accidents 
have occurred since 1949, one having been this year when both drivers 
were killed. The past five year history of accidents reported 
through the curve shows a total of ten and in at least five cases, 
the vehicle approach speed was above the practical speed required 
to safely negotiate the turn. There are no reported accidents 
involving pedestrians crossing Marine Drive at this location and 

observations indicate pedestrian crossing activity is minimal. 

There are frequent gaps in the traffic flow. 

The City Engineer further stated that although it is possible to 
negotiate this curve at 30 m.p.h., the comfortable driving speed 
is slightly lower, and advance warning signs in each direction 
were installed to advise motorists of the presence of the curve. 

The City Engineer suggested that improvements in the roadway 
curvature to provide safe driving speeds at 30 m.p.h. can be 
achieved within the existing street allowance, and these modi- 
fications will be done this year. Since speeds in excess 
of 30 m.p.h. on the west approach are presumed to be a contributing 
factor to the aforementioned accidents, 25 m.p.h. advisory speed 
tabs will also be installed on the advance warning signs. This 
work (street improvement and signing) will be done under the City 
Engineer's authority and he recommended no other action at this 
time . 

Mr. Boyes reviewed the Engineer's report for the information of 
the Commission and in speaking to the report, Mr. Gri and Mr. 
Roberts stated that many accidents that have occurred, do not come 
to the attention of the Police Department. 

Mr. Boyes advised that he would replace the existing signs with 

oversize warning signs and if the problem is not rectified after 

the proposed street improvemert and signing, the matter would be further 

reviewed. 

It was 

RECOMMENDED that the street improvement and signing, under the City 
Engineer's authority, as suggested by the City Engineer, be approved. 

3. Grant: Annual School 
Safety Patrol Banquet 

At the last meeting of the Commission, the Superintendent of 
Traffic submitted a communication requesting a grant of $3,000 
to be used for the purchase of prizes, badges and efficiency awards 
for the school patrol members at the Annual School Patrol Banquet. 
At that meeting it was recommended that this matter be deferred to 
the next meeting of the Official Traffic Commission in order that 
Supt. McRae may give a breakdown of the amount requested. 
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14, Official Traffic Commission (cont'd) 

Supt. McRae submitted the required breakdown in a communication 
dated March 8, 1972, however, on March 29th, the City Clerk advised 
the Commission that upon recommendation of its Finance Committee, a 
grant of up to $2,800 for school safety patrols was approved subject 
to reconunendation of the Official Traffic Commission. 

Supt. McRae advised that they would keep within the amount of up to $2,80 
thi? year and suggested that the matter be reviewed again next year. 

RECOMMENDED that the Official Traffic Commission approve the amount 
up to $2,800 as authorized by the Vancouver City Council. 

4 . Modifications to School Patrol Signals 

The City Engineer submitted the following report dated April 12, 1972: 

"In 1968 Vancouver installed a nvanber of school-patrol actuated 
signals of a type recommended by a Provincial Technical Committee on 
Uniformity of School Crosswalks, Signs and Signals. These devices are 
located at those school crossings on multi-laned streets where school 
patrols need assistance in providing adequate gaps in the traffic flow. 

Difficulties have been experienced with motorists violating 
these devices and the Police Department requested that the signal head 
arrangement be reviewed. At these installations there is only one signal 
head, which is positioned horizontally, rather than vertically, so as to 
distinguish them from regular traffic signals. This horizontal arrangement 
appears to confuse motorists. Furthermore, motorists tend to watch the 
children gathered at the sida of the road and their attention is drawn 
away from the overhead signal. If the patrol member is holding the 
children back at the curb, many motorists disregard the red signal Indication 
and proceed throiagh the intersection. As a resvilt of this, the Police feel 
enforcement is difficult. ' 

On checking with other municipalities and the Provincial Govern- 
ment we find that Vancouver is the only jurisdiction still using the device 
recommended by the technical committee. The other municipalities have 
followed the Provincial Government's lead in changing to a standard head 
arrangement, supplemented with School Crossing Signs. 

We therefore propose to replace the existing horizontally-^nounted 
signals with vertical heads and add an auxiliary, post-mounted signal on the 
far left corner of the intersection in both directions. This will provide a 
imlform arrangement of the signal heads and should Improve the motorists' 
response. The basic operation of these signals will remain the same, i.e. 
they will continue to be operated only during the sohool crossing periods, 
and will still bo actuated by members of the school patrol. 

Of the six school-patrol actuated signals In the City, five will 
be modified as above, while one (Broadway and Brunswick) will not require a 
signal after the 1972 Spring term, since the sohool is being relocated. The 
five locations to be treated are: 

1. Broadway and Lakewood 

2. Gamble and 20th 

3. Hastings and Skeena 
iV. Miller juid Klngsway 
5. Woodland and 1st 

The cost of these modifications is estimated to be $^,050. 

In addition to the above. Council adopted a resolution on 7 March, 
1972, that the patrol-actuated signal which was being Installed at ^9th and 
Tisdall be changed to a full pedestrian signal. Since funds had only been 
approved for a patrol signal, addltlonELL funds must now be allocated for the 
extra cost which was Involved. The senl-actuated electronic controller, 
pedestrian heads, and additional signal heads resulted in an inoreased coat 
of $3,600. 


10^ 
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14. Official Traffic Commission (cont'd) 

It is therefore RECOMMENDED that $4,050 be allocated from the 
Traffic Control Reserve Fund for the modification of the five school-patrol 
signals. It is further RECOMMENDED that $3,600 be allocated from the Traffic 
Control Reserve Fund for the conversion of the school-patrol signal at 49th 
' and Tisdall to a full pedestrian actriated signal. " 

Mr. R. Boyes reviewed the foregoing report for the information of 
the Conunission and it was 

RECOMMENDED that the reconunendations of the City Engineer contained 
in his report dated April 12, 1972, and quoted above, be adopted. 

5. Bus Shelter, East Side Cambie Street 
North of 59th Avenue 


In June, 1971, Mr. and Mrs. Deutch of 7470 Cambie Street complained 
about the bus shelter in front of their home as it was unsightly and 
obstructed their view. They requested its removal. On August 10, 
1971, City Council adopted the recommendation of the Official Traffic 
Commission that the shelter be removed and that the matter be reviewed 
in six months time to determine if another shelter should be installed 
at this bus stop. 

The City Engineer, in a report dated April 10, 1972, advised that 
during the 1971 Bus Shelter Installation Program, a shelter was 
installed at the next northbound stop on Cambie Street at 57th 
Avenue. This was not connected with the situation at 59th Avenue, 
but was based on requests from the many elderly tenants in the 
large, new garden apartment complex at this location and the 
continuing use of this bus stop generated by the Pearson Hospital. 
The usage of this bus shelter has been found to be satisfactory, 
and it appears to have attracted some Pearson Hospital patronage 
from the stop at 59th Avenue, following removal of the shelter there. 

The stop at 59th Avenue continues to serve the Pearson Hospital, 
the Childrens' Hospital and two private hospitals in the area, over 
and above normal usage. Its total use is somewhat less than that 
of the stop at 57th Avenue and while both these stops have approxi- 
mately twice the usage of other residential stops in the vicinity, 
such usage is noticeably less than that which occurs at most City 
transfer points. 

The bus shelter policy is to give priority to installations at bus 
transfer points where the greatest use can be expected. Installations 
have and will continue to be made at housing projects or centres of 
public attraction, and the installation at 59th Avenue was of this 
nature. However, the greatest need in this vicinity now appears to 
have been met by the installation at 57th Avenue, (there has been 
only one request for replacing the shelter at 59th Avenue) . As a 
result, this site would best be set aside at this time in favour of 
an installation at a transfer point or some other more heavily used 
location . 

The City Engineer recommended that a bus shelter not be replaced 
at the bus stop on the east side of Cambie Street, north of 59th 
Avenue at this time. 

It was 

RECOMMENDED that the recommendation of the City Engineer contained 
in his report dated April 10, 1972, be adopted. 

6 . Parkirig Exemption Cecal s 

The City Engineer submitted a report dated April 7, 1972, wherein 
the Special Committee re Parking Exemption Decals recommend that the 
following applications for handicapped persons for parking exemption 
permits be approved. 


11^ 
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14. 


Official Traffic Commission (continued) 


Mr. David H. Chapman 
6158 Commercial Drive 
VANCOUVER 15, B. C. 


Mr. Bruce S. Lloyd 
4283 Hudson Street 
VANCOUVER 9, B. C. 


Mr. Barry W. Guillemin 
1108 Sherman Avenue 
BURNABY 2, B. C. 


RECOMMENDED that the recommendation contained in the City Engineer's 
report dated April 7, 1972, re parking exemption decals be adopted. 

7. Traffic Problem: 
Prior & Princess 

The Chairman brought to the Committee's attention, a communication 
from the Strathcona Property Owners and Tenants Association dated 
April 19, 1972, wherein this organization requested either a 
pedestrian-vehicle grade separation or a pedestrian traffic signal 
and school patrol at the intersection of Prior and Princess due to 
the increased traffic since the installation and opening of the 
New Georgia Viaduct. The organization requested that they be 
permitted to appear as a delegation when this matter was being 
discussed. 

The Superintendent of Traffic advised that he had been requested 
by this Association to investigate this intersection and his 
Department was currently reviewing the probleiji. 


RECOMMENDED that the communication from the Strathcona Property 
Owners and Tenants Association be referred to the City Engineer 
and Chief Constable for report to the next meeting of the 
Commission. 

8. Traffic Problems: Rupert Street 
First Avenue to Pender Street 

Alderman Linnell advised the Commission of a communication she had 
received from the Cassiar Ratepayers Association along with a 
petition from the 100 Rod and Gun Club respecting a traffic problem 
in the Cassiar-Rupert Diversion area and north on Rupert Street from 
First Avenue to Pender Street. 

It was stated in this communication that the area is particularly 
dangerous to the children who are members of the 100 Rod and Gun Club 
and the Junior Achievement Club. The Association requested that they 
be permitted to appear as a delegation before the Commission when 
the matter is being considered. 

The Superintendent of Traffic advised that he had been made aware 
of this problem and was investigating the matter. 


RECOMMENDED that the communication from the Cassiar Ratepayers 
Association together with the petition from the 100 Rod and Gun Club 
be referred to the City Engineer and Chief Constable for report to 
the next meeting of the Commission. 


It was 


It was 
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15. Leave of Absence with Pay: 
Dr. S.J. Gallagher 
Dr. H. Nelson 


MOVED by Alderman Bird, 

THAT the following Board of Administration report dated May 26, 
1972, be approved: 

- CARRIED 

• The Acting Director of Personnel Services reports as 
follows: 

"The Canadian Public Health Association is holdings it Annual 
Convention in Saskatoon from June 6th to" 9th, 1972 inclusive 
and the City Medical Health Officer has requested that two 
members of the Health Department staff be given leave of 
absence with pay to attend as outlined below: 

1 . Dr. S.J. Gallagher, Acting Director of Dental Division 

Dr. Gallagher has been invited to participate in two 
sessions during the convention dealing with "Innovative 
Projects in Health Care" particularly in the area of 
dental clinics concerning transient and alienated youths. 
- Two Days leave of absence with pay, June 8th and 
9th, 1972 - 

2 . Dr. H. Nelson, Public Health Educator 

Dr. Nelson is the President of the B.C. Branch of the 
C.P.H.A. and as such is automatically a member of the 
Executive Council of the National body. Therefore, it is 
requested that Dr. Nelson be allowed four days leave of 
absence with pay from June 6th to 9th, 1972 inclusive 
in order to serve in his capacity as a member of the 
executive. . Dr. Nelson's request for leave of absence 
with pay will be subject to the understanding that no 
such leave will be approved if he is still on strike 
during the four day period of the convention. , 

There will be no other costs to the City. 

The City Medical Health Officer considers all matters on the 
agenda to be of vital interest and value to the City and the 
Health Department. 

Since this request of the City Medical Health Officer meets 
the requirements of Personnel Regulation 45-7, I recommend 
that i-t be approved." 


YOUR BOARD 
RECOMMENDS th.^L 

(1) Dr. S. J. Gallncjher, Acting Director of the 
Dental Division be granted twc (2) days leave 
of absence v;ith pay for June Sthand 9th, 1972. 

(2) Dr. H. Nelson, Public Health Educator, be 
granted four (4) days leave of absence with 

pay from June 6th to 9th, 1972 inclusive providing 
he is no longci on strike during this period. 

(3) the foregoing recommendations of the Acting 
Director of Personnel Services be adopted. ' 
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16. Local Initiative Projects: 
Continuation 


MOVED by Alderman Sweeney, 

THAT the following Board of Administration report dated May 29, 
1972, be approved: 

- CARRIED 

'Th« City Engineer reports: 

"The Government of Canada, Department of Manpower and Immigration, has 

announced that it will continue to the end of September its support of 

certain Local Initiatives Projects vrfiich it feels have 'proven worthwrtiile 

in creating jobs and in providing a needed local service v^ich improves 

the quality of life in the community'. All projects were originally to end 

at May 31st. Seven of the City's twenty-three projects are involved: 

as Works of Art and Music (L.I. P. 512 22) 

Department of Social Planning/Community Development 

This project commissions works of art — paintings, sculpture, musical 
compositions and concerts — from unemployed local artists. 

5 Library Project (L.I. P . 512 18) 
Vancouver Public Library 

The project employs people in a multi-part exploration of library services and 
the needs and desires of the community, particularly for special and 
extended library services. 

. 6B- Supervised Recreation (L.I. P. 512 20) 
Parks and Public Recreation 

This project employs people at Community Centres to provide .leisure-time 
activities for older people, physical fitness and arts & crafts instruction, 
leadership in small community halls, and clerical and public information 
as«istance. 

7 Arouives Project (L.I.P 512 31) 
City Clerk's Office - Archives 

This project employs staff to inventory and catalogue documents so that 
their information will be available to the public and to civic departments. 

IIA Diversion and Recreation for Old People (L.I.P. 512 50) 
Welfare and Rehabilitation 

This project employs people to train and direct volunteers in a program 
of diversionary and recreational activities for senior citizens in boarding 
and intermediate-care homes. 

IIB Vocational Rehabilitation (L.I.P. 512 52) 
Welfare and Rehabilitation 

This project employs staff to counsel, assess and direct employable 
social allowance recipients to available and potential training or job 
opportunities. 

19 'DARE* - Detention and Recreation Extension Program (L.I.P. 512 236) 
Juvenile Detention Home 

This project employs staff to provide a treatment-oriented program of 
recreation, hobbies, outings and informal lay-counselling for juveniles who 
have been or are coming before the Court or who are in the Juvenile 
Detention Home. 

Under the Local Initiatives PrograOf the Government of Canada pays 
up to S 100 per week for wages and up to 17^ for fringe benefits and other 
coats* Because of the level of staff required on some projects, there 
reaains a relatively small part of the cost to be borne by the City: 
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16. Local Initiative Projects: 

Continuation (cont *d) 



« Project 

Estimated Costs - June to Sept. 


Total 

City's 

Share 

• 


Amount 

, Percent 

3B 

Works of Art and Music 

S 69,500 

$ 4,000 

6% 

5 

Library Project 

16,800 

4.800 

28 % 

6B 

Supervised Recreation 

66,000 



7 

Archives Project 

11,800 

2,300 

19 % 

lU 

Div'n & Rec'n for Old People 

21,000 

4,000 

19 % 

IIB 

Vocational Rehabilitation 

36,000 

8,000 

22 % 

19 

• D.A.R.E. • 

33,000 

1,000 

3% 

Totals 

$254,100 

$ 24,100 

9k% 


1 


I RECOMMEND, on behalf of the several Department Heads i 

(a) That continuation of the projects listed above be approved and 
th* Department Heads be authorized to sign amended contracts with 
Canada Manpower; and 

(b) That $ 24,100 for the City's share of the continuation be appropriated 
froa Contingency Reserve.** 

Your Board RECOMMENDS that the foregoing recoinnendations of 
the City Engineer be adopted. 


17A. Beautif ication Project 

Trounce Alley & Blood Alley Square 

The Board of Administration under date of May 26, 1972, submitted 
the following report: 

' The City Engineer reports as follows i 
"INTRCOUCTION 

There are a niimber of items in connection with this project 
which are outstanding and must be resolved before the project can 
proceed. The following proposals are presented to Council for Consider- 
ation in order to expedite completion of the project. 

1. Council has resolved that the Director of Planning and the 

City Engineer select a consultant to prepare a conceptual design. 
The normal sequence would be appointment of consultants, present- 
ation and approval of conceptual oesign, detailed design, 
estimates and then the local improvement steps, followed by 
construction. It is proposed, however, that the local improve- 
ment steps be begun as soon as possible, using estimates based 
on the present general concept (described below). This will 
restrict the design freedom of the Director of Planning and the 
consultants in that the present general concept will have to 
be preserved and in that a firm limit will have been placed on 
the cost. (Once the local improvement procedure has been 
started and the estimated property owners ' share of the cost 
published, this amount cannot, under the Charter, be exceeded 
by more than ten percent.) Any excess would be a grant by the 
City and would not conform with Council's resolution that the 
work be carried out under the local improvement procedure. 
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17A. Beautif ication Project - 

Trounce Alley & Blood Alley Square (cont'd) 


2. Council has directed that any coat of undergrounding the wirea 
(about $60,000) should be a part of the local improvement 
project and has requested the Director of Planning to review 
the overhead wiring with B.C. Hydro and B.C. Telephone and the 
local residents and to report back. Since that time the 
Provincial Power and Telephone Line Beautif ication Program has 
been announced. It is proposed, therefore, that the matter of 
undergrounding be deleted from the Trounce and Blood Alleys 
project and dealt with under the other program. Actual con- 
struction, of course, would still be coordinated. This program 
would still be carried out on a local improvement basis but the 
undergrounding cost would be shared by the Provincial Government 
and B.C. Hydro, 'if approved. It should be noted, however, that 
the application for, approval of, design and construction of 
the undergrounding will require some time, and paving of Blood 
and Trounce Alleys must await completion of these. 

3. Council directed that Federal and Provincial sharing of the 
Blood Alley Square improvement on a l/3tl/Oil/3 basis be sought. 
Senior Government participation is being requested by the 
Director of Planning but no response is expected for some time. 
It is proposed that the City proceed on the assumption of no 
Senior Government contributions. If such contributions are made 
later, the property owners can be given relief on the Local 
Improvement charges accordingly. Alternatively, Senior Govern- 
ment contributions could apply to other beautif ication projects 
such as Phase II of the East Gastown Project. The Director of 
Planning prefers this. 

4. This report includes proposals — 

— regarding the basis of cost— sharing between the City and 
the property owners and the basis of distributing the 
property owners' share among the properties. This report 
also describes the present general concept for the 
improvements and gives preliminary estimates of the cost| 

— regarding the restriction of vehicular access) 

Three departmental reports in respect to the Trounce and 
Blood Alley project also accompany this report! 

— from the Director of Planning and the City Engineer 
regarding the selection of a consultant! 

— from the Corporation Counsel on the legal aspects of the 
local Improvement charges and their impact on the Stanley- 
New Fountain Hotel development, particularly in connection 
with Council's query as to the effect on the residential 
tenants; 

— from the City Engineer regarding the undergrounding in 
Trounce Alley under the new Provincial assistance program 

• for beautif ication. 


NATURE OP THE WORK 

Trounce Alley is proposed to be resurfaced with brick similar to 
that being installed in Maple Tree Square, for its full width and 
from Carrall Street to a point opposite the westerly side of 
Blood Alley Square. 

Blood Alley Square is proposed to be paved with brick on a P.C. 
concrete base The proposal includes some form of barrier along 
the northerly side (abutting Trounce Alley), trees and other 
planting, and probably benches and/or other furniture and details. 
Details will be worked out by the Director of Planning and the 
consultants within the coat limitations. 
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17A, Beautif ication Project - 

Trounce Alley &; Blood Alley Square (cont'd) 

Light ing is to be installed to serve both Blood Alley Square and 
Trounce Alley. 

COST SHARING 

Council, on 15 February 1972, adopted (inter alia) the follovr- 
ing recommendations of the Standing Committee of Council on Planning 
and Development t 

' ...that the funding be on the following basis t 

(a) By beautif ication formulae local improvement (approximately 
1/3 City — 2/3 property owners) with respect to Trounce 
Alley including any undergrounding costs with the Stanley 
and New Fountain Hotel development being levied as an 
abutting owner off the lane, and 

(b) By beautif ication formulae local improvement (approximately 
1^ City - 2/3 property owners) with respect to Blood Alley 
Square, but that Federal/Provincial/Municipal cost-sharing 
be sought 

The 'beautif ication formulae' in the recommendation quoted above 
is that proposed for the Bast Gastown Beautif ication in a Board of 
Administration report dated 15 July 1971. Under this the City would 
pay I 

(a) The cost of the base to receive the brick surfacing. (In 
Trounce Alley this would be the cost of repairing or 
renewing the existing base.) 

(b) Fifteen percent of the lighting cost. 

(c) Flankage and other usual reliefs. 

It is proposed that the property owners • share of the costs 
be assessed on a frontage basis as follows i 

(a) The owners* share of the cost of Trounce Alley against t 

i. The north side of Trounce Alley from Carrall Street 
to a point opposite the west side of Blood Alley 
Sqxiare, with relief given to one oddly-shaped parcel; 

ii. The south side of Trounce Alley from Carrall Street 
to the east side of Blood Alley Square; and 

iii. The south side of Blood Alley Square; 

(all of this footage (i., ii- , & iii.) to pay the same rate 
per foot). 

(b) The owners' share of the cost of Blood Alley Square against i 

i. The east, south and west sides of Blood Alley Square 
with 25% flankage relief given to one parcel which 
abuts both Blood and Trounce Alleys ; 

ii. The north side of Trounce Alley from a point opposite 
the west side of Blood Alley Square to a point 
opposite the east side of Blood Alley Square; and 

iii. Both sides of Trounce Alley from the east side of 
Blood Alley Square to Carrall Street, with relief 
given to one oddly^shaped parcel | 


(all of this footage (i., ii., &• iii.) to pay the same rate 
per foot). 
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17A. Beautif ication Project - 

Trounce Alley & Blood Alley Square (cont'd) 

(c) The owners' share of the cost of lighting to be divided 

between Trounce Alley and Blood Alley Square in proportion 
to their areas and the two parts assessed in (a) and (b). 

These proposals are illustrated by the accompanying sketch. 

It^ should be noted that, while the sharing of costs is dis- 
cussed in three parts, the whole of the work will be a single local 
improvement project . 

CONTINUING COSTS 

It is proposed that the costs of maintaining and cleaning 
Trounce Alley be borne by the City^at-large , as in any other lane, but 
that the following costs peculiar to the special development of Blood 
Alley Square be assessed against the benefited properties! 

(a) The cost of maintaining the trees and other planting. 

(b) The cost of maintaining the benches and other furniture or 
details. 

(c) The cost of cleaning Blood Alley Square, and 

(d) That part of the cost of cleaning, maintaining and supplying 
power for the lighting which is assigned to Blood Alley Square 
in proportion to its area. 

These costs would be assessed to the parcels in the same pro- 
portion as the property owners' share of the capital coat (as is done 
on the Collective Parking Projects.) 

INCOMB 

It has been suggested that some parts of Blood Alley 
Square might be used for sidewalk cafes or other such developments. 
Any income from such arrangements, beyond any direct coats arising, 
could be applied first against the continuing costs assessable to 
the properties and then against the annual assessments for capital 
. cost. 

COST ESTIMATES 

Note I The following are preliminary estimates, but are accurate 
enough to give scale to Council's consideration of this 
report. 

Trounce Alley $ 30,000 

Blood Alley Sqviare - paving $ 51,000 

- planting etc. $ 3,000 

$ 54,000 

Lighting $ 6,000 

Total $ 90,000 


Property owners ' rate per foot - and annual rate per foot (15 years) 
for Trounce Alley ( incl. lighting) $49.90/ft.- $ 6.20/ft.yr. 
for Blood Alley ( incl. lighting) $73.30/ft.- $ 9.10/ft.yr. 

Total rate $123.20/ft. $15.30/f t .yr. 
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17A. Beautif ication Project - 

Trounce Alley & Blood Alley Square (cont'd) 

City's share of coat $ 20,700 (23%) 
P.O. 's share of cost $ 69,300 (77515) 

Continuing Costs 

Property Owners' (additional) annual rate per foot $1.00/ft/yr 
Income 

There is no estimate of the possible income. 

PROCEDURE 

A by-law will be needed to prescribe the basis on which the 
costs of this project are to be assessed. 

As has been done in the other beautif ication projects, it 
is proposed that the local improvement be advanced on the initiative 
of the City, rather than by having a petition circulated among the 
owners. 

TRAFFIC CONSIDERATIONS 

The original proposals for development of Blood and Trounce 
Alleys included restriction of vehicular traffic in these areas. 
The following deals with this matter. 

At the present time there are approximately 50 business 
establishments in the City block bounded by Water, Abbott, Cordova 
and Carrall Streets, in which Trounce Alley and Blood Alley Square 
are situated. The majority of these businesses are small specialtjr- 
type shops whose truck loading requirements are light and can 

generally be served from loading zones on the surrounding streets. 
Since these retail establishments would benefit from the creation 
of a pedestrian mall in Blood Alley, they are generally in favour 
of an arrangement whereby vehicular traafic is prohibited in the 
lane (Trounce Alley) during the afternoon and evening periods of 
peak pedestrian activity. 

However, there are six wholesale distributing companies 
located in this block west of the portion to be developed as Blood 
Alley Sq\iare, all of which require loading access from this lane. 
These firms have advised that the nature of their business is such 
that access for trucks to their loading facilities must be maintained 
throughout the working day. Most of them cannot make use of the on— 
street loading zones on the surrounding streets since their warehouse 
facilities are adjacent to the lane and their deliveries cannot} be 
accommodated through the front door from the street because of their 
size and frequency. 

Field checks taken by the Engineering Department substantiate 
these loading requirements. Although the trucking activity in the lane 
is moat intense between 1 t30 p.m. and 3 t30 p.m., it occurs throughout 
the day with a total of over 110 deliveries during a typical weak day 
(9tOO a.m. to 5tOO p.m.). 

In view of the truck loading needs of the wholesale distri- 
buting firms it is felt that as an initial arrangement, vehicular 
access to Trounce Alley should be maintained during the entire working 
day. Since these wholesale companies are closed evenings, weekends 
and statutory holidays, they have agreed hat vehicular access can be 
prohibited on weekends and holidays and after 5 t30 p.m. on weekdays, 
which include the periods of greatest pedestrian activity in Trounce 
Alley. 
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17A, Beautif ication Project - 

Trounce Alley fc Blood Alley Square (cont'd) 

Although pedestrian use on weekdays Is very light In the 
morning, it Increases around the lunch hour and mid— afternoon. 
Accordingly, it is felt appropriate to prohibit trucks from stopping 
in Trounce Alley between Carrall Street and the westerly boundary of 
Blood Alley Square after lliOO a.m. on weekdays. The retail establish- 
ments in this area would, therefore, be able to receive truck deliveries 
from the lane in the morning only, and any deliveries after lltOO a.m. 
would have to be made from loading zones on the surrounding streets. 

In summary, it is proposed that vehicular traffic be prohibit- 
ed in Troxince Alley on weekends and holidays, and from 5:30 p.m. to 
midnight on weekdays, and that stopping of vehicles be prohibited in 
Trounce Alley between Carrall Street and the westerly boundary of Blood 
Alley Square from 11 »00 a.m. to 5 »30 p.m. on weekdays. 

These regulations would be implemented under the City 
Engineer's authority. Furthermore, the regulations and loading 
arrangements would be reviewed after they have been in operation for 
some time to determine if some change is needed. 

CONSIDERATION 

The following proposals are submitted for Council CONSIDERATIOI 
in order to expedite the project: 

1. That underg rounding be divorced from this project and dealt 
with under the new program involving Provincial assistance 
for beautif ication. 

2. That the City proceed without waiting for a decision on 
Senior Government contributions to the Blood Alley Square 
improvements . 

3. That traffic be restricted as set out under "Traffic 
Considerations" above. 

4. That Local Improvement steps proceed without waiting for 
the conceptual and detailed designs. 

5. That the bases for determining the City's share and for 
assessing the property owners ' share of the cost of the 
projects be as set out under "Cost Sharing" above. 

6. That certain costs as set out under "Continuing Costs" 

above be assessed against the benefited properties in addition 
to their share of the capital costs. 

7. That the Corporation Counsel be requested to prepare the 
necessary by-law; and 

8. That the City Engineer be authorized to advance a local improve- 
ment project for the beautif ication of Trounce Alley and Blood 
Alley Square 'on the Initiative', " 

Your Board submits the above proposals for Council CONSIDERATION. ' 


In considering this report, the Council noted a communication from 
Cordova Redevelopment Corp. Ltd dated February 7, 1972, commenting 
respecting renovation and improvement costs for Trounce and Blood Alley 
Square, and the share of the abutting owners in connection therewith. 
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17A. Beautif ication Project - 

Trounce Alley & Blood Alley Square (cont'd) 

Action was taken as follows on the foregoing items (1) to (8) 
submitted for consideration: 

Item (1) 


MOVED by Alderman Adams, 

THAT this item be approved 


Item (2) 


- CARRIED 


MOVED by Alderman Linnell, 

THAT this item be approved, on the understanding however, that if 
and when such contributions are received from the senior governments, 
such be applied to other beautif ication projects such as Phase 2 of 
the East Gastown projects. 


- CARRIED 


Item (3) 


MOVED by Alderman Linnell, 

THAT this item be approved 


Item (4) 


- CARRIED 


MOVED by Alderman Linnell, 

THAT this item be approved 


Item (5) 


- CARRIED 


MOVED by Alderman Sweeney, 

THAT this item be approved 


Item (6) 


- CARRIED 


MOVED by Alderman Sweeney, 

THAT this item be approved 


Item (7) 


- CARRIED 


MOVED by Alderman Sweeney, 

THAT this item be approved 


Item (8) 


- CARRIED 


MOVED by Alderman Sweeney, 

THAT this item be approved 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 

17B. Underground ing Utility Wires in 

Trounce Alley Between Carrall Street 
and the Westerly End of Blood Alley 

The Board of Administration submitted the following report under 
dated of May 26, 1972: 


' The dty Engineer reports as follows: 

"On Februeury 15, 1972, City Council approved the recoonnendations 

(a) that the funding for the improvements including any undergrounding be 
on the beautifi cation formula locad improvement beusis, and 

(b) that the Director of Plcuming and Civic Development review the overhead 
wiring in Trounce Alley with the Utility Companies and the local residents. 

The Provincial Government passed the 'Power euid Telephone Beautifi- 
cation Fund Act' during March, 1972. The Act provides that the cost of 
undergrounding would be shared equally among the Provincial Government, 
the Utility and the City on all approved projec_s. Construction on these 
projects must be ccHimenced during 1972. An application for undergrounding in 
Trounce Alley will be made to the Provincial Government for cost sharing ttnder 
the Act as soon as the final detailed estimates have been received from the 
Utility Company. 

It should be noted that the proposed undergrounding project in 
Trounce Alley between Carrall Street and the west boundary of Blood Alley 
Square will not remove the existing 'H' Frame at Ccurrall Street. It will remain 
ten^xjrarily until Biase II of the Gastown Beautification Project is under- 
taken. The estimated total cost of this work is $60,000 (to be confirmed)* 

The alternative of not undergrounding but attaching all wiring 
to brackets mounted on the buildings was discussed with the Utility Companies 
and one of the owners (Mr. Killam) . Mr. Killam did not consider this alter- 
native acceptable but he agreed that as an alternative the telephone wires 
could be attached to the buildings although he preferred undergrounding. 
The estimated totcil cost of undergrounding the electrical wires and mounting 
the telephone wires on the buildings is $49,000 (to be confirmed). 

I RBOOMMEND that: 

1. City Council select one of the following alternative 
improvement projects for undergrounding utility wires 

in Trounce Alley from Carrall Street to the west boxmdary 
of Blood Alley Square: 

(a) Underground both B.C. Hydro and B.C. Telephone wires 
at eui estimated total cost of $60,000 (estimated 
City share $20,000); 

(b) Underground the B.C. Hydro wires and mount the B.C. 
Telephone wires on the buildings at an estimated 
total cost of $49,000 (estimated City share $18,000); 

2. the City Engineer be authorized to advance the project selected 
by City Council as a Local Improvement Project." 

Your Board RECOMMENDS the foregoing report of the City Engineer be 

adopted . ' 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 


17B. Undergrounding Utility Wires in 

Trounce Alley between Carrall St. 

and the Westerly end of Blood Alley (cont'd) 

MOVED by Alderman Bird, 

THAT the foregoing recommendations 1(a) and 2 of the Board of 
Administration and City Engineer be approved. 


17C. Development of Blood and 
Trounce Alleys 


The Board of Administration under date of May 29th, 1972 submitted 
the following report: 


'On 15 February 1972 Council adopted the report of the 
Standing Committee on Plcuining and Development dealing with 
the above project. Included in the recommendations were: 

" (d) that the Corporation Counsel report back 

on the legal aspect of the local improvement 
costs . " 

The Corporation Counsel reports as follows :- 

"The 'Vancouver Charter' does not permit the City to 
levy local improvement taxes against the commercial 
element of the Stanley/New Fountain development only: 
such taxes must be levied against the entire parcel 
benefited by the local improvement project, including 
the low income housing element. 

The lease of the low income housing element of the 
Stanley /New Fountain development requires that the 
Stanley and New Fountain Residential Society reimburse 
the owners for a share of local improvement taxes levied 
against the development. 

If Council wishes to compensate the Residential Society 
for additional amounts which it has had to pay by reason 
of the imposition of local improvement taxes on the 
above development. Council could make a grant to the 
Society pursuant to section 206 of the 'Vancouver 
Charter • equal to its share of such taxes . " 

Your Board submits the foregoing report for CONSIDERATION. ' 


In connection with this matter, the Council received a communication 
from the Gastown Residence asking an opportunity to appear, and expressing 
concern regarding local improvement sharing. 

MOVED by Alderman Phillips, 

THAT the Stanley and New Fountain Residential Society be advised, 
the City Council deems the organization to be qualified for a grant 
under Section 206 (j) of the Vancouver Charter with respect to the Society's 
share of the local improvement beaut if ication charges imposed upon it by 
the terms of its lease of the residential portion of its premises. 

AND FURTHER, the Society be advised to make an application annually 
for such grant during the life of said charges and upon receipt of notice 
thereof . 


MOVED by Alderman Phillips, 

THAT if the delegation still wishes to appear before Council, an 
opportunity be given. 


- CARRIED 


- CARRIED 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 


18. Hastings Street Beautif ication : 
Pioneer Place 


The Board of Administration under date of May 24, 1972, submitted 
the following report: 

' BACXGROUND 

On Febriuiry 15, 1972, Council approved the Hastings Street Beautif i- 
cation project, subject to reports back on (1) Areaways and Mid-Block crossings, 
and (2) a redesign of Pioneer Place. 

On March 28, 1972, Council adopted the report of the Board of 
Administration, dated March 15, 1972, dealing with areaways and mid-block 
crossings, and on the same date (following a delegation from I.D.E.A.S. 
which advised that the merchants affected by Hastings Street Beaut if ication, 
Ceunbie to Carrall Streets, were not in favour of this program proceeding unless 
the renovation of Pioneer Place program proceeded at the same time) passed a 
motion that the whole matter be sent to a Ccximittee of Council to meet with 
the affected merchants in an endeavour to find a more satisfactory arrangement 
to the pr(^>osal set out in the report. 

19ie Special Committee of Council met with representatives of the 
Hastings Street Merchants on April 10, 1972. Their recommendations were 
presented to euid adopted by Council on April 18, 1972. In addition. Council 
requested the Board of Administration to report in regard to ioiplementation 
of the recomnendations in the Special Committee Report. 

Your Board reports as follows: 

REOOMMENDATICM (A) OF SPECIAL COMMITTEE 

Alterations to the features of Pioneer Place (to proceed concurrently 
with the Hastings Street Beautif ication Program) - consisting of: 

(1) elimination of all benches, 

i 

(2) removal of the planter walls thus, leaving a flat surface 
at sidewalk grade, 

(3) lowering and replanting of existing trees or plemter 
areas at sidewalk elevation. 

The normal procedure for sUch changes would be for the City Engineer 
to arreinge for funds and for the Park Board to do the actual landscaping work. 
The City Engineer has approached the Park Bocird on this basis but the Board 
is not prepared to carry out the work. On April 24, 1972, the Park Board 
regularly moved and seconded: 

"lliat the Board reiterate their long standing request 
to City Council that Pioneer Place be officially turned over 
to the care, custody and management of the Bocird and 
strongly cdsject to any change in the area and removal 
of seating. " 

Historically, Pioneer Place was purchased from the C.P.R. in 1937 
and hcis remained in the care and custody of the City Engineer since that 
time. It is maintained by the Park Bocird to the City Engineer's account. 

The Engineering IDepartment cannot do the landscaping work itself so 
the firm of Jeckway Landscaping Ltd. has been approached for a quotation for 
the work recomniended by the Special Committee of Council. This firm's work 
is known as they are presently engaged on the lamdscaping for the new Georgia 
Viaduct. Jeckway Landscaping Ltd. 's estimate plus normal City overheads for 
the work totals $4,000 for the landscaping portion. Jeckway Landscaping Ltd. 
advise that lowering of trees should be done in the fall otherwise there is 
only a 10% chamce of the trees surviving. 


123:^^ 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 

18. Hastings Street Beautif ication: 

Pioneer Place (cont 'd) 

REOOMMENDATION (B) OF SPECIAL OOMMITTEE 

The sidewalk, on the outer perimeter only, to be a continuation 
of the same material as will be used in the beautification program. The 
sidewalk will extend along Hastings north on west side of Caunrall Street 
to the leuie. 

Sidewalks for the Hastings Street Beautification project consist of 
standard P.C. walks with a brick strip adjacent to the curb. 
This, then, is the treatment that will be continued around Pioneer Place 
and north on the west side of Ceurrall Street to the lane. Two properties 
with frontage on Carrall Street will share in the cost. 

Hie estimated cost of this work is: 

City share - $8,750 
P.O. share - $1,250 

The estimates eure based on the work being done to the sidewalk in 
its present alignment, and do not allow for any reconstrxiction of pavement 
in the Squeure itself nor on the south side of Hastings Street. 

The City Engineer is prepeured to proceed with the local improvement 
aspects of the Hastings Street Beautification P. eject including the walk 
around Pioneer Place when design and assessment staff return. The land- 
scaping portion of Pioneer Place could proceed immediately if Coimcil wished 
to do so as a gesture of good faith by the City. There is a high risk that 
the trees would not survive due to the season of year. Council should also 
be aware, however, that although the Hastings Street merchants have agreed 
to proceed with the project, provided Pioneer Place is included, they will 
still have the opportunity to defeat the local improvement, even though the 
Pioneer Place renovations will have been undertaken by the City. 

The City has now completed the leist part of the prelimincury work 
for the beautification project. Further work of implementation (e.g. - 
deteiiled plans, local improvement procedures, etc.) cannot proceed vmtil 
after the Civic strike is over. Should Council approve the project as 
described, in^lementation cein proceed after the Civic staffs retiirn. 

CDNSIDERATIC»J 


The following proposals are submitted for Council consideration: 

(a) That the lowering of trees, removal of walls and seats and 
other lauidscaping work be carried out by Jeckway Landscaping 
Ltd. 

(b) That Council decide whether to proceed with the landscaping 
work immediately or in the feill. 

(c) That $34,000 be appropriated from beautification funds for 
renovation of Pioneer Place (formerly $54,700). 

(d) Uiat the City Engineer be instructed to proceed with the 
loccd improvement portion of the beautification including 
sidewalks cuid curbs around Pioneer Place. 

- City costs, including sidewalks, 

curbs, mid-block crossing $ 41,000 

- Merchants' costs $ 93,500 

TOTAL COST $134,500 
City costs chargeable to beautification funds. 

(e) That the Corporation Counsel be instructed to prepare a by-law 
for the provision of awnings by local improvement procedure. 
All costs chargeable to property owners. 

Your Board svibmits the matter to Council for COMS I DERATION. ' 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 

18, Hastings Street Beautif ication : 

Pioneer Place (cont'd) 


The Council took action on the consideration items in the foregoing 
report as follows: 

MOVED by Alderman Adams, 

THAT item (a) be approved, 

- LOST 

A recorded vote was requested, and the record therefore, is as 
follows : 

FOR THE MOTION AGAINST THE MOTION 

Alderman Adams Alderman Hardwick 

Alderman Sweeney Alderman Rankin 

Mayor Alderman Linnell 

Alderman Bird Alderman Phillips 

Alderman Calder 

The motion was declared lost, 

MOVED by Alderman Adams, 

THAT with respect to item (b) , the Council proceed with the land- 
scaping work, 

- LOST 

A recorded vote was requested, and the record therefore, is as 
follows : 

FOR THE MOTION AGAINST THE MOTION 

Alderman Adams Alderman Hardwick 

Alderman Sweeney Alderman Rankin 

Alderman Bird Alderman Linnell 

Mayor Alderman Phillips 

Alderman Calder 

The motion was declared lost, 

MOVED by Alderman Adams, 

THAT item (c) be approved, 

- LOST 

A recorded vote was requested, and the record therefore, is as 
follows : 

FOR THE MOTION AGAINST THE MOTION 

Alderman Bird Alderman Phillips 

Alderman Sweeney Alderman Calder 

Mayor Alderman Hardwick 

Alderman Adams Alderman Rankin 

Alderman Linnell 

The motion was declared lost, 

MOVED by Alderman Calder, 

THAT items (d) and (e) be approved. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 

18, Hastings Street Beautif ication: 

Pioneer Place (cont 'd) 


MOVED by Alderman Sweeney, 

THAT a Committee be struck, comprising Alderman Rankin, Alderman 
Linnell and Alderman Phillips, to meet with the affected merchants to 
consider this whole matter further. 

Notice was Called and Recognized by the Chair. 


COMMUNICATIONS (continued) 

7 . 1974 Grey Cup Pageant 

Alderman Sweeney submitted a communication dated May 29th, advising 
that the Canadian Football League will be selecting the site at its next 
meeting for the 1974 Grey Cup Pageant, The Alderman recommends the Council 
extend an invitation to hold this Grey Cup game in Vancouver in 1974, 
After due consideration, it was 

MOVED by Alderman Sweeney, 

THAT an invitation be extended to the Commissioner of the Canadian 
Football League to hold the 1974 Grey Cup Pageant in the City of 
Vancouver, 

(notice) 

Notice was Called and Recognized by the Chair, 


COMMITTEE OF THE WHOLE 

MOVED by Alderman Bird, 

THAT the Committee of the Whole rise and report 


- CARRIED 

MOVED by Alderman Bird, 
SECONDED by Alderman Adams, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

BY-LAWS 

BY-LAW: 

FAIR VIEW REZONING 


MOVED by Alderman Hard wick, 
SECONDED by Alderman Rankin, 

THAT leave be given to introduce a By-law to amend By-law # 3575 
being the Zoning and Development By-law» and the By-law be read a 
first time, 

- CARRIED 

MOVED by Alderman Hardwick, 
SECONDED by Alderman Rankin, 

THAT the By-law be read a second time, 

- CARRIED 

MOVED by Alderman Hardwick, 
SECONDED by Alderman Rankin, 

THAT Council do resolve itself into Committee of the Whole to 
consider and report on the By-law, His Worship the Mayor in the Chair, 


- CARRIED 
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BY- LAWS (continued) 


BY— LAW • 

FAIRVIEW REZONING (cont'd) 


The Corporation Counsel orally explained the By-law provisions, as 
time did not permit copies to be furnished to members of Council, since 
the Council action on the subject earlier in the day. 

MOVED by Alderman Hard wick, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

j MOVED by Alderman Hard wick, 
I SECONDED by Alderman Broome, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Alderman Hardwick, 
SECONDED by Alderman Rankin, 

THAT the By-law be read a third time and the Mayor and City Clerk 
be authorized to sign same and affix thereto the Corporate Seal. 

- CARRIED 

(The By-law received three readings.) 


MOTIONS 


1. Vanier Park Launching Ramp: 
False Creek 


At the meeting of Council on May 16th, 1972, notice was given on 
the following motion, which now is put as follows: 

MOVED by Alderman Broome, 
SECONDED by Alderman Hardwick, 

THAT the Deputy Mayor write to the Park Board, requesting that 
Board to report to Council in explanation of the launching fee for use 
of the Vanier Park launching ramp in False Creek. 

- CARRIED 


2. Management of the 

West End Community Centre 

MOVED by Alderman Linnell, 

THAT the Director of Social Planning and Community Development 
initiate meetings with Federal representatives such as Central Mortgage 
and Housing Corporation, Provincial representatives, representatives of 
the City such as Health and Welfare and Rehabilitation, private organ- 
izationssuch as Gordon House, Legal Aid, Victorian Order of Nurses, West 
End Community organization, and any other organizations, to look into 
the management of the West End Community Centre. 

(notice) 

Notice was Called and Recognized by the Chair. 
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ENQUIRIES AND OTHER MATTERS 


Alderman Adams: informed Council that in respect of the 

1972 Election for Office 1972 elections, he would not be a 

candidate. 


Alderman Bird: referred to a communication dated May 

Broadway West Beautif ication 24, 1972, from a Committee of the 

Program ■ Kitsilano Chamber of Commerce respecting 

Broadway West beautif ication, objecting 
to any action to commence beautif ication 
local improvements in Broadway West 
until beautif ication plans are final , 

His Worship directed the communication 
be forwarded to the City Engineer for a 
appropriate reply to the Broadway West 
Committee. 


Alderman Bird : 
Shacks in Area Bounded by 
Jackson, Pender, Keefer 
and Dunlevy 


referred to communication dated May 24, 
1972 from principal of Lord Strathcona 
Elementary School, expressing concern 
because of nefarious uses of shacks on 
the property in the area bounded by 
Jackson, Pender, Keefer and Dunlevy. 
Particular concern is shown for children 
using the property. 

His Worship directed the communication 
to the appropriate Department for 
suitable reply. 


Alderman Phillips: reported orally as follows, as result 

Oral Report re C.F.M.M. of attending the Canadian Federation of 

Conference Mayors and Municipalities' Conference: 


(a) 38 Acres: Jericho 

The Federal authorities will not grant ! 
or lease for a nominal sum, the 38 acres 
of Jericho, but will sell the property,! 
the basis of which was detailed by the ! 
Alderman. j 

Alderman Phillips requested Alderman 
Bird arrange for the Committee that 
proceeded to Ottawa to meet with the ' 
Greater Vancouver Reional District, with 
a view to the whole park area being 
considered a regional park, and negotiate 
on this basis with the Federal authorities 


(b) Tri-Level Interim Planning Committee 

Referred to proposed Tri-Level Conference 
to be held in November. 


(c) Revenue Sharing 

Referred to a report respecting revenue 
sharing which subject will be considered 
at the forthcoming Tri-Level Conference. 


The Council recessed at approximately 4:00 p.m. 

***** 


The foregoing are Minutes of a Regular Council meeting 
dated May 30, 197 2, adopted on June 6, 1972. 



CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 


A Regular meeting of the Council of the City of Vancouver was held 
on Tuesday, June 6, 1972, in the Council Chamber, at approximately 9:30 a.m. 


PRESENT His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, Hardwick, 
Linnell, Phillips, Rankin, Sweeney and 
Wilson 


CLERK TO THE COUNCIL R. Thompson 


PRAYER The proceedings in the Council Chamber were opened with 

prayer . 


' IN CAMERA ' MEETING 


The Council agreed to an 'In Camera' meeting later this day. 


ADOPTION OF MINUTES 


MOVED by Alderman Bird, 
SECONDED by Alderman Rankin, 

THAT the Minutes of the Regular Council meeting (including 'In 
Camera'), dated May 30th, 1972, be adopted. 

\ - CARRIED 


COMMITTEE OF THE WHOLE 


MOVED by Alderman Linnell, 
SECONDED by Alderman Adams, 

THAT the Council resolve itself into Committee of the Whole, His 
Worship the Mayor in the Chair. 

- CARRIED 


UNFINISHED BUSINESS 


Grant : 

Riley Park Area Council Youth Enterprises 

Further consideration was given to the application of the Riley 
Park Area Council Youth Enterprises, for a grant in the amount of $1,850. 

MOVED by Alderman Rankin, 

THAT a grant of $1,850 be approved as per request received. 


- LOST 


Regular Council, Jtmr 6, 1972 


123' 

. . 2 


COMMUNICATIONS 


1. Grant: Dinner re 

H.M.C.S. Uganda Reunion Committe( ^ 

A request was received from the H.M.C.S, Uganda Reunion Committee 
that the Council approve a grant to pay the expenses of a banquet or a 
grant of $1,000 of the expenses involved in connection with a reunion of 
men who served on the h.M.C.S. Uganda. 

MOVED by Alderman Linnell, 

THAT this request be received. 

- CARRIED 

2. Entertainment: 

High School student Exchange Program 

MOVED by Alderman Phillips, 

THAT, after considering the request from the Canadian Council of 
Christians and Jews Inc approval be given to the necessary arrangements, 
whereby the students involved in the High School Exchange Program referred 
to by the organization in its letter of May 10th, may be given free access 
to the Aquarium and Museum and Planetarium facilities at some appropriate 
time while in Vancouver. 

- CARRIED 


3 . Donation to City Archives 

The City Clerk reported as follows under date of June 5. 1972: 

'I am pleased to bring to Council's attention a memorandum from 
Mr. Rob Watt, City Archivist, announcing an important and sig- 
nificant donation to the City Archives. 

"1. The City Archivist is very pleased to announce that 
the City Archives has just received a very generous 
donation of $4,500.00 from H.R. MacMillan. The gift 
was received yesterday through Mrs. F.M. Ross, Chairman 
of the Archives Committee of the Community Arts Council. 

2. The funds have been given to build a special and 
permanent audio-visual display unit for the entrance 
hall of the new Archives Building at Vanier Park. The 
unit will house a slide show and co-ordinated sound 
commentary using photos from the collections as well 
as a display of the most interesting and treasured 
original documents held by the Archives with a recorded 
explanation of their significance in the City's history. 

3. The unit is designed to bring the richness and story 
of the Archives' collections before the public in an 
interesting and enjoyable manner. It will be designed 
so that the material can be changed from time to time. 

4. The City Archivist wishes to thank publicly, Mr. 
MacMillan for his generosity and asks that Council join 
him in so doing." ' 

NOVED by Alderman Hardwick, 

THAT the letter from the City Clerk be received, and His Worship be 
requested to forward a letter of appreciation to Mr. MacMillan for his 
hindness in granting this generous gift to the City Archives. 


- CARRIED 
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A. Group Policy - 

Travelers Insurance Company 

MOVED by Alderman Broome, 

THAT the following report of the Board of Administration, submitted 
under date of May 29, 1972, be approved: 

- CARRIED 

'The Corporation Counsel reports as follows :- 


"Some time ago the Travelers Insurance Company formed 
a new company to underwrite all their Canadian busi- 
ness. The new company. Travelers Life Insurance 
Company of Canada, has assumed all the rights and 
obligations of the Travelers Insurance Company. 

Fowler & Associates Consultants Limited have submitted 
to the City a form of rider to be attached to the 
above insurance policy held by the City which transfers 
the obligations of Travelers Insurance Company to 
Travelers Life Insurance Company of Canada effective as 
of May 12, 1972. 

It is recommended that this rider be executed by the 
Mayor and the City Clerk and the seal of the City 
affixed thereto, " 


Your Board RECOMMENDS that the foregoing recommendation of the 
Corporation Counsel be adopted . ' 


i. Closure of Kent Avenue South, 
Fraser Street Easterly - 
Lease to Weldwood of Canada Sales Ltd. 

IIOVED by Alderman Bird, 

THAT the following report of the Board of Administration submitted 
under date of May 18th, 1972, be approved: 

- CARRIED 

' The City Engineer reports as follows: 

"Weldwood of Canada Sales Limited dedicated the north 33 
feet of their property for South Kent Avenue from Fraser Street 
to approximately 450 feet easterly. Weldwood presently lease 
South Kent Avenue easterly from this point at a nominal rental. 
The lease expires April 9, 1979. The Company now requests 
the lecusing of approximately 450 feet of South Kent Avenue from 
Fraser Street easterly to the westerly limit of the portion 
presently leased. North Kent Avenue is open to traffic. 

I RECOMMEND that South Kent Avenue from Fxasex Street to 
the Westerly limit of the portion presently under lease (approxi- 
mately 450 feet east of Fraser Street) be closed, stopped up 
and leased to Weldwood of Canada Sales Limited subject to the 
following conditions: 

1. The term to coincide with that of the present lease 
from Chester to Ross Streets which terminates April 
9, 1979. 

2. A nominal rental of $10.00 for the texrm. 

3. A 90-day notice of cancellation if area required 
for municipal purposes. 
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B. Closure of Kent Avenue South, 

Fraser Street Easterly (cont 'd) 

4. To be used only for access and peurklng. 

5. The area to be developed at a grade satisfactory 
to the City Engineer. 

6. On termination of the leeise the area to be left in 
a condition approved by the City Engineer. 

7. Hie City to reserve all rights for the installation 
and medntenance of all utilities. 

8. The lessee be permitted to construct an additional 
sptir track if required, subject to satisfactory 
eurrangements being made for crossings. 

9. Satisfactory arrangements being made regarding the 
farm crossing for B.C. Hydro and C.P.R. tracks 
traversing the Weldwood plcuit. 

10. Any renewal of the agreement will reqviire a realistic 
approach to the establishment of rentals. 

11. An agreement satisfactory to the Corporation Covmsel 
and the City Engineer." 

Your Board RECOMMENDS the foregoing report of the City Engineer 
be adopted. ' 


C. Request to Carry Out Archaeological Dig 
on City Land at Marine 8e Angus 
Opportunities for Youth Project 

The Board of Administration reported as follows under date of June 
1, 1972: 


♦The Suporvisor of Property .'r. Tnniirance ronorts as follov;3: 

"By letter dated Viay 2^/72 addressed to the Supervisor of Property 
r' Tnsiirance, Itr. Barrie Jones, representative of 0pp. for Youth 
Project #5in-lS5i4, has requested permission to carry out difri^ings 
on the City ormed lands situated south of Marine Drive, betnreen 
An"7is and Barnard Streetr,, for the period of June 1 to . 

This property, \-no\m as Hal. of Pel A ;\]nonded (Pef Plan 3) DL 317, 
and contain"inT 1 acres, has been the subject, of several Plan- 
ninn; reports to City Council with respect to possible rezoninf: 
and development for Lou Density Multiple Housing (torrether with 
adjoining'; lands represented by Horner Development Ltd). The 
prnrsent status is that a joint development with the adjoininf 
ovmers has fallen through, and the Director of Planning is to 
report to Coujicll on the development and sale of the City site 
independently. I have checked with the Planning Department who 
advise that the requested use of the site to Au,^. 15/72 trould 
not cause further delay to the City's marketing of the lands. 

Council will recall that in the shimmer of 1969 the City permitted 
the City 1-fiaseum .'b'chaeologist to u.se the site for STunmer training 
courses for teenage diggers, and that dn Sept.23/69» on the request 
of the Museum Board, Council directed that the lands be withheld 
from sale for one yaar. 
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C. Request to Carry Out Archaeological Dig 

Opportunities for Youth Project (cont 'd) 

In his rnqiiest, lb. Barrio Jonon states that the Sunncr Instructional 
Pro.^rajTi in krchaeolorry wan conceived by .'^roup nambors with the help 
of O. R. Pearso-i of U.^.C., and Shirley Guthbertson of the Vancouver 
Centennial Ifuccnm, the sponsorin,'-; Institution. Also set out are the 
aims of the Pro,'T''am. 

It is noted that this land has l->een used, without authorization, 
on many occasions in the past by amateur dij-rrers, often to the 
inconvenience of nei^hborinrr reside;its, with the site left in an 
untidy and even dangerous condition. 

For this reason, if Council is prepared to '^ive favourable considor-.tion 
to tht^ rerrjest, they may wish to make apnroval conditional upon the 
nroject beinr; -placed under the ^idance and control of the Vancoux'-er 
Centennial Iftiseum, Department." 

Your 'f^oard 

SubnitT the fore^^oLnrr report to Council for consideration. 


MOVED by Alderman Bird, 

THAT approval be given to this application to carry out digging 
on City owned lands south of Marine Drive between Angus and Barnard Streets 
for the period June 1 to August 15, 1972, provided the site is leveled at 
the conclusion of the digging, and the project is placed under the guidance 
and control of the Vancouver Centennial Museum Department, 


MOVED by Alderman Hardwick in amendment, 

THAT reference in the main motion to leveling of the site be struck, 
and in lieu thereof the following be substituted: 

'provided suitable signs are posted after this digging 
operation pointing out that the City is not liable 
because of the condition of the land due to such digging 
operations ' 

- CARRIED 

The motion as amended was put and carried as follows: 

MOVED by Alderman Bird, 

THAT approval be given to this application to carry out digging 
on City owned lands south of Marine Drive between Angus and Barnard Streets 
for the period June 1 to August 15, 1972, provided suitable signs are 
posted after this digging operation pointing out that the City is not 
liable because of the condition of the land due to such digging operations, 
and the particular project is placed under the guidance and control of 
the Vancouver Centennial Museum Department, 

- CARRIED 


D . Control of Soliciting for Charity 

MOVED by Alderman Phillips, 

THAT the following Board of Administration report submitted under 
date of June 1, 1972, be approved: 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 

D , Control of Soliciting for Charity (cont'd) 

'City council on April lA, 1972, requested the License Inspector to 
report on the appropriate fees for Soliciting for Charity. 

The License Inspector reports as follows: 

"License fees are normally set at a level sufficient to cover the costs 
of issuing the License and policing the operation. The costs app- 
licable to Soliciting for Charity applications can have a wide range 
depending upon the organization requesting a license - i.e. some will 
require more investigation than others. For this reason and also because 
the organizations involved are of a non-profit nature, I recommend that 
the license fee be set at the minimum rate of $10.00 for each application. 
(This is the fee paid by the majority of licensees who pay business tax) 
The license would only be valid for the period of time approved by the 
screening committee. No license or fee will be necessary if only the 
members of the organization are to be canvassed for funds." 

Your Board RECOMMENDS that the report of the License Inspector be approved. ' 


E. Proposed Lane Paving in 
1 and 2 Family Areas 

The Board of Administration submitted the following report under 
date of April 26, 1972. In considering this report, it was pointed out 
that reference on Page 3 under 'City's Share' to the cost of the pro- 
posed procedure re extension pf pavement beyond property lines to 
sidewalk as $0.40 per foot of lane, should read $0.77 per foot of lane. 

'The City Engineer reports as follows: 

**This report proposes a new procedure for improving lanes with 
asphaltic concrete pavement and recommends a program to improve all lanes in 
one and two family areas within the next 15 years with the City and property 
ovmers sharing the cost. 

Existing Conditions 

There are approximately 265 miles of lanes with gravel surfaces 
in the one and two family areas. The annual upkeep of these gravel surfaces 
and the lane ditches costs more than twelve hundred dollars per mile. Despite 
this annual expenditure it is not possible to maintain the lanes in a satisfactory 
standard as to the riding quality and particularly with respect to the dust. 

Existing PoUcy 

In general, lanes with gravel surfaces have been built with the 
crown or high point along the center line and ditciies along both sides to 
take the surface water. The gravel surfaces and drainage facilities are 
maintained by the City at no direct cost to the property owners. 

If the property owners of a block desire a higher standard of lane 
surface, they have the following alternatives: 

1. An oil spray treatment to reduce dust and provide a better riding 
surface. This treatment has a life of one to two years. A unifom 
levy of four cents per lineal foot of lane (two cents per lineal foot 
of property line) is charged for this treatment and the collecting of 
the money is the responsibility of the residents within the block. 
During the past ten years the lane oiling program has averaged 45 miles 
per year. In recent years the four cents per foot of lane contribution 
has amounted to slightly loss tlian ouo-Iialf the tota^ cost ol' the 
oiling treatment; the remainder of the cost is borne by the City and 
this cost is increasing . 
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E. Proposed Lane Paving in 

1 and 2 Family Areas (cont'd) 

This procedure to alleviate the dust problem is not satisfactory. 
Firstly, the residents resent having to contribute to the cost of 
controlling dust when the source of the dust is on City property. 
Secondly, having paid for the oiling, many residents expect the 
treatment to last for several years and argue that the City should 
maintain the surface in its oiled condition after initial application. 
Finally, there are many residents who object to their lanes being oiled 
because for a few days after the application while the oil is drying 
it is almost impossible to keep children and pets from getting it on 
themselves and tracking it onto carpets and floors. 

2. Permanent type asphaltic concrete pavement constructed under local 
improvement procedures. The current standard specifications for a 

i permanent asphaltic concrete pavement on a 20 ft. lane allowance in a 

one and two family area is 16 ft. wide and 2^ inches thick. The 
pavement is shaped so that the storm water flows from the edges to a 

! valley gutter along the center line and a tile drain is installed along 

the high side of the lane between the property line and the edge of the 
pavement to intercept subsurface water. The side ditches are filled in 
and the 2 ft. verges between the property lines and the edges of the 
pavement are surfaced ivith f.ravel. 

These 2 ft. shoulders are required in most residontial liiaes to 
overcome out-of -grade situations wliore tho pi-operbios are above ov below 
the ti\;.ivelled portion of the 'Lino. The slope:; c:ui be constructed to 
meet tlie existing tioveloiiraontr, of the abutiiuf; p:-operties eliir.inating 
the need for rctadjiin;; walls in most cases. 

Existing Proeiram for Pavinf-^ Residential Lanes 

The present cost of permanent lane pavements in one and two 
family areas is not acceptable to the home owner for the following reasons: 

1. Construction Costs 

i The local improvement assessment for lane pavements constructed in 

1971 was $0.63 per frontage foot per year for 15 years. By comparison 
the property owners share of the cost of street improvements constructed 
in 1970 under the Low Cost Paving Program was $0.76 per frontage foot 
per year for 15 years. Even though this covers only curbs and gutters, 
the City provides the pavement and the total result appears to provide 
more value to the property owner per dollar of local improvement tax. 

The Engineering Department receives many inquiries annually as to 
j what a permanent improvement would cost instead of paying every year 

j for oiling; but in most cases, no further interest is shown when the 

estimated cost is given. No petitions for lane pavements were received 
prior to 1964 and only 35 have been received in the last eight years. 
The relatively high cost is attributed to the extensive grading required 
to change the cross-section of the lane from a crown to a valley gutter 
at the conter line, plus the installation of the tile drain. 

2. Removal of the Open Ditch Drainage Facilities 

Throughout the City many properties have been developed using the 
lane ditches to provide storm \\r:itcr drainage facilities. These ditches 
are used at various locations to di\ain back yard gardens and lawns; to 
receive water from roofs of homes and carports, and, in a few cases, 
basement sumps. 

Although such practices are in contravention of the City Plumbing 
By-Law, and the Streets and Traffic By-Law, many property owners 
consider the lane ditch as a drainage facility and are not in favour 
of losing it through .paving. 


. . 7 


Regular Council, June 6, 1972 

BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 


2. Proposed Lane Paving in 

1 and 2 Family Areas (cont'd) 

PROPOSED LANE PAVING 1 & 2 FAMILY AREAS 

In view of the high cost of maintaining gravel surfaces in 
lanes and the slow rate of improving lanes with permanent pavement, it is considered 
necessary to adopt a pavement standard and a cost-sharing procedure which will be 
acceptable to the majority of the home owners. 

The proposed standard is an asphaltic concrete pavement, 14 feet wide 
and 2 inches thick , installed on the existing crowned gravel roadway. The 
existing ditches will remain to serve as drainage facilities for the lane pavement. 
In lanes with large ditches and poles and those less than 20 ft. wide, the pavement 
width would be reduced to meet local conditions where practical. 

In most cases the existing surfaces in the lanes \vill pro\T.de adequate 
strength (provided that the surfaces can be adequately sealed against tlie weatlier), 
as they are well compacted by years of use. 

This pavement, although almost as thick as the present standard lane 
pavement (2-^- in.) would require slightly more maintenance because the ditches 
being close to the pavement will reduce the strength of the granular base under 
the edges of the pavement and some cracking at the edges can be expected. 

Cost Sharing Procedure 

The cost-sharing proposal for this paving program makes the City 
responsible for the cost of grading and installj.ng or adjustinc; catch basins 
as required, in addition to the flankage and other reliefs, v\rhich it p^iys for 
under the current cost-sharing policy. (See table below) 

The grading and drainage requirements are essentially the routine 
work which the City provides in gravel l:UTes and \-n.ll continue to pi'ovide at 
frequent intervals until the lanes are paved. The property o;vTiers will pay 
only for the cost of the pavement. 

The estimated cost using current construction prices, is $2.55 por 
lineal foot of lane. This estimate is based on the grading and adjusting of 
drainage facilities costing $0.40 and the paving costing $2.15 per lineal foot 
of lane. 

The estimated cost to pave approximately 265 miles of lanes in the 
residential areas at $2.55 per foot amounts to $3,570,000 in 1972 dollars. Of 
this amount the property owners would pay $2,500,000 and the Ciby would pay 
$1,070,000. These are the estimated actual construction costs and do not include 
the Local Improvement interest charges. 


Our study shows that the estimated cost to the property owners would be 
about $0.14 per front ft. per year for 15 yrs. including interest charges. A 
comparison of the present and proposed procedure is sho^^m in the following table: 



Present Procedure 

Proposed Procedure 

Property Owner* s Share 

Grading and reshaping 

(including filling in the ditches) 

Drainage (including installation of 
drain tile on high side of lane) 

Pavement 

16 ft. wide & 2^" thick 

Pavement 

14 ft. vide & 2 in. thick 


Annual cost (including interest 
charges). 

Annual cost - (includin 
interest charges). 
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Proposed Lane Paving in 

1 and 2 Family Areas (cont'd) 



Present Procedure 

Proposed Procedure 


$0.63 per frontage ft. of property 
per year for 15 years 

$0.14 per frontage ft. of 
property per year for 
15 years 


(Total cost shared by properties on 
both sides amounts to $1.26 per ft. 
of lane per yard). 

(Total cost shared by 
properties on both 
sides amounts to $.28 
per ft. of lane per yr.) 


$25.20 per year for a 40 ft. vdde lot. 

$5.60 per year for a 
40 ft. lot 

Jity's share 

Flankage and other reliefs 
Intersections 

Sxtension of pavement beyond property 
Lines to sidewalk 

Minimal grading to 
prepare existing surface 
for pavement construction 
Drainage (adjustment 
replacement or installa- 
tion of catch basins 
where necessary in 
existing ditches). 

Flankage and other 

reliefs. 

Intersections 


Cost $1.15 per ft. of lane 

Extension of pavement 
beyond property lines to 

o JLU.WWcLJLr\. ^ 

Cost - $0.40 per ft. of 

lane 

]jength of Local 

; improvement 

] financing Referall 

15 years 

15 years 

In summary, the proposed procedure is basically construction of an asphaltic 
])aveiiient on the exD.sting lane surface. The difference in coi.,t compared to the present 
jirocedure is due to the volume of work proposed and the elimination of extensive grading 
and tile drain work. 

At present the City v'^pends approTcimately $325,000 each year 
maintaining uni)avod lanes in one and tuo f^i.riuly dvro.l.linG areas. IMs money ^ 
goea to grading and shaping l.he gravel surfaces and to maintaining the ditclior;. 
If the procedure as proposed is approved, it iu estimated that annual maintcnanoo 
would be reduced to about $.l60,000, a saving of $165,000 per ytxir, and the oiling 
program would be eliminated saving a furl.her $12,000 per year, all in terms of 
today's dollars, on completion of the progr;ini. Based on a 15 year program, the lane ! 
maintenance appropriation would be reduced $11,000 annually for 15 years. 

EFFECT ON PAVING IANE3 SEPARATING ONE AMD 
IWO FAMIT.Y DISTRICTS AND HIGIIER UoE ZONES 


Assessing a portion of paving costs of lanes which abut on higher 
use zones an. one side and local residential zones on the other side has 

been the subject of considerable complaint in recent years by the residential < 
property owners. Paving projects in such lanes are usually initiated by » 
tho City or petitioned for by the owners of the higher-use property. 

f 

Although the abutting residential property owners pay only the same 
amount as they would for a local residential lane pavement, many have protested 
that they are forced into pajonents which are too high for the benefits received, j 
for a paveacnt to serve traffic generated by the highor-zoned property on the l 
other side of the lane. 

(* Should Read $0.77) 
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Proposed Lane Paving in 
1 and 2 Family Areas (cont'd) 

The cost to the one and two-family residential properties abutting 
these lAnes on the proposed plan would thus be much loss than on the present 
basis and the objections to paving projects in these lanes should , therefore , 
be much reduced. 

The amount of reduction in the c)iarges to these residential properties 
would have to be borne by the City and would be charged to the City*s share of 
the cost of paving lanes in Commercial, Industrial and Multiple Dwelling areas 
for which money is provided in the 13T1-T) Capital Fund. (Approx. $100,000.) 

lANE RWEMENT STANDAUDS IN HIGHSR-USE ZONES 

The starjdard for Pex'inanent Pavements in Higher-Use zones is an 
asphaltic concrete pavement 5 inches tMck across the entire width of the 
lano except in the West End where the lanes are 33 feet wide. A pavement ?,h feet 
wide with ccaicrete gutters and rolled, mounlable curbs is the standard in this 
area. 

INITIATIVE PROC^RAM PROPOSED 

It is estimated that only one hour is required for a paving machine 
to lay the asphaltic concrete in the lano of an average City b3.ock. If the 
lanes to be paved arc all in the immediate area, 7 or G can be paved in one day, 
resulting in an economical oporation and low unit cost. Howevci^, j.f the Itmes 
on the program were located throughout the City, whicJi would be the case if the 
program depended on petitions alone, the paving crew and the equipment would spend 
almost as much time travelling as paving and the cost of the v;ork would be 
appreciably higher. 

It is recommended that the annual lane paving program be initiated by the 
City for the first few years in order to do the work as efficiently and economically 
as possible and at the same time promote and demonstrate this lane -improvement. 
The procedure would allow the Engineering Department to initiate lane paving 
projects in 10 to 12 locations, each location to have sufficient individual projects 
to ensure at least one day of continuous paving. Tlio areas which have hir^h 
maintenance cost would bo given priority. 

The cost cctimtes for this progriuii are based on this procedure. 

The pi-op'j f[,y ovjiicrs \,'jll bo encouraged to j>etil.ion i'or this improvement 
and, ir tho pror.T-.-jm prov(!ri l,o l)C as popular as the -lou <.;or.t ;;t-rcnt paving program, 
suffji iiint ixitdixon:; u'ili bo rru^eivod ;ifi.or a Hox-j years s6 thai only a fei; projccL;; 
ivill b(..' .i.nllial.cd where-' Jiieou;:;;.n.y to pr-oduco a day's paving around i;iolatod 
petitioned projtjcts. 

The City Engineer RECOMMENDS that: 

(1) On lanes abutting on Local Residential (one and two-family) 
properties: 

(a) An asphaltic concrete pavement two inches thick and 
14 ft. wide (less in lanes narrower than 20 ft. and 
where existing ditches and local conditions prevent 
the construction of a 14 ft. wide pavement) be 
installed as Local Improvements, the City, as at present, 
paying for this facility at intersections and for flankage 
and other reliefs in accordance with the Local Improvement 
By-Law. 

(b) The City bear the cost of preparing the granular base and 
adjusting the drainage facilities prior to paving. 

(2) The policies in (l)(a) and (b) form the basis of Local Improvements 
charges for residential property on lanes irtiere some of the abutting 
property is zoned for higher use. 
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E. Proposed Lane Paving in 

1 and 2 Family Areas (cont'd) 

(3) The length of the Local Improvement period be 15 years. 

(4) The City initiate a program of paving local residential lanes; 
such program to be scheduled over a 15 year period. " 

Your Board RECOMMENDS that the forego: ig report of the City Engineer 
be adopted. ' 

MOVED by Alderman Rankin, 

THAT this lane paving program be carried out on a City wide basis, 
with funds taken from General Revenue, 

- LOST 


MOVED by Alderman Broome, 

THAT this report be referred back for further report on the principle 
of the program being carried out on a City wide basis with funds taken 
from General Revenue, 

- LOST 

MOVED by Alderman Bird, 

THAT the recommendations of the City Engineer and Board of Admin- 
istration be approved, as set out in the foregoing report. 


MOVED by Alderman Phillips in amendment, 

THAT the following words be added to the main motion: 

'after recommendation (4) is changed to read as follows: 

The City initiate a program of paving local residential 
lanes, and report back to the Council in twelve months 
on the result, ' 

- CARRIED 

The motion as amended was put and carried as follows: 

MOVED by Alderman Bird, 

THAT the recommendations of the City Engineer and Board of Admin- 
istration be approved, as set out in the foregoing report after 
recommendation (4) is changed to read as follows: 

'The City initiate a program of paving local residential 
lanes, and report back to the Council in twelve months 
on the result . ' 

- CARRIED 


F. Attendance of Fire Chief at 

Provincial Fire Advisory Meeting 

MOVED by Alderman Linnell, 

THAT the following report dated June 1, 1972, submitted by the 
Board of Administration, be approved: 
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F. Attendance of Fire Chief at 

Provincial Fire Advisory Meeting (cont'd) 

" The Fire Chief reports as follows: 

'The Fire Chief, being a member of the Provincial Fire Advisory 
Council, requests permission to attend a Council meeting to be 
held in Kitimat, B.C., June 14, 1972, 

The Provincial Fire Marshal will pay all expenses. The only 
cost to the City will be three days (two for travel time) leave 
of absence with pay,' 

RECOMMENDED that the Fire Chief be granted three days leave of 
absence with pay to attend the above meeting. " 


G. Leave of Absence re 

1972 Olympic Games (Lieutenant B, Lowes) 

MOVED by Alderman Rankin, 

THAT, on the basis of the report from the Fire Chief, leave of 
absence with pay be granted to Lieutenant Bert Lowes from August 15 to 
September 12, 1972, to allow participation in the 1972 Olympic Games 
in Munich, Germany, 

- CARRIED 


H. B,C, Centre and Court House Additions 
Blocks 51 and 61 


Consideration was given to the Board of Administration report dated 
May 31. 1972, re Provincial Government development proposed for Blocks 51 
and 61 , Various items in the report were explained by the Director of 
Planning and Civic Development, the Council agreed to consider the matter 
further after the recess. 


The Council recessed at approximately 10:45 a.m., and after a short 
'In Camera' meeting reconvened with the same personnel present at approx- 
imately 11:20 and continued with the Blocks 51 and 61 discussion. 


BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 


i. B.C. Centre and Court House Additions 

B locks 51 and 61 (cont 'd) 

Council continued consideration of the report of tho Board of Admin- 
istration dated May 31, 1972, from which the following is summarized: 

' Summary 

Having examined the sketch drawings and consulted other civic 
departments and appointed boards, the Director of Planning and 
Civic Development submits the following as the prime areas of 
concern to be discussed by the aforementioned committee. 

a) Basic consideration of the impact of the high tower on both 
the immediate surrounding and on the downtown peninsula as a 
whole ; 
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H. B.C. Centre and Court House Additions 

Blocks 51 and 61 (cont 'd) 

b) Height, bulk and location of Court House Addition in relation 
to the streets and the existing Court House; 

c) Provision of pedestrian oriented uses along street fronts and 
more open space at the perimeter of both sites; 

d) Retention of sidewalk along the south side of Robson Street and 
the entire design concept related to Robson Street; 

e) Better integration of the project with the surrounding area, 
including Block 71; 

f) Pedestrian and vehicular circulation, including the reversal 
or modification of underground parking and loading access/ 
exit arrangement; 

g) Methods and changes of use to ensure the maximum use of the 
open spaces after office hours; 

h) The relationship of the pedestrian and traffic facilities to 
any future public transit arrangement; 

i) Engineering and legal details implicit in the use of any 
surrounding streets. 

Consideration 

This report is submitted to Council for consideration of the points 
of concern put forward by the various technical agencies and for 
the addition of any others. 

It is RECOMMENDED 

That the report then be referred to the working committee 
of officials approved on May 30th, 1972, for action in 
accordance with the proposals of the Minister of Public 
Works . 

Your Board submit the foregoing report for Council CONSIDERATION, 
and RECOMMEND that the recommendation of the Director of Planning 
and Civic Development be approved. 

(For the information of Council, the City officials appointed 
to the Working Committee are, the Director of Planning and 
Civic Development, the City Engineer and the Corporation 
Counsel.) ' 


MOVED by Alderman Wilson, 

(a) THAT Items (a) to (i) set out above be approved, as the prime areas 
of concern to be discussed by the Working Committee, and the 
following as (.j) and (k) be added as additional items of primary 
concern for discussion: 

(j) The impact of the project on the Wilbur Smith concept on 
rapid transit. 

(k) Buildings facing Robson Street be completely eliminated to 
make a public space on the ground floor plan completely 
open to Robson Street. 

(b) THAT the recommendation set out above respecting reference to the 
1 report of the Working Committee be approved; the City's Committee 
1 representatives to report back from time to time. 
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! BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 

I 
1 

I 

i H. B.C. Centre and Court House Additions 
' Blocks 51 and 61 (cont 'd) 

I 

i FURTHER THAT His Worship the Mayor be requested to advise the 

I Minister of Public Works of this action of Council, requesting information 
j regarding names of Provincial appointees to the Working Committee, and 
the date when the Committee will commence meeting, 

- CARRIED 

MOVED by Alderman Broome, 

THAT a Committee of Council be appointed to discuss the following 
I proposal with the Provincial Government, and the Committee have the 
benefit of various schematic alternatives to be prepared by the Director 
of Planning and Civic Development, and the Committee report to Council 
from time to time: 

' A complex be developed on Blocks 51, 61 and 71, integrating: 

(a) The same general building development and floor space ratio 
as proposed by the Provincial Government; 

with 

(b) Suitable open space development within the three blocks; 

with 

(c) Adequate parking as required for the complex, particularly 
under Block 71 . ' 

- CARRIED 

I, Request for Temporary Help: 
Planning Department 

The Board of Administration under date of June 5, 1972, submitted 
the following report: 

"The Director of Planning and Civic Development reports as follows: 

'The Planning Departmont has employed up to 15 people in a Ix)cal 
T n i t i a t i v o . s Vr o o r :mmo to collect and process various types of 
information. One cjroup of studies is related to the investigation 
of district ccnt!cos in the city. The progrcuuma is a vital part 
of the work which will lead to proposals for re?^oning and other 
rccojiunandat ions which wiH.l form part of an overall city plan. 
It is also important in determining the planning yjolicies for 
such neighbourhoods as Kitsilano where a priority study is 
already underw£\.j'. 

Approval of the progi iunmr? was received approximateH y two months 
after the ant:Ic.Li)ated starting date. Although a strict schedule 
h£is been maintajned Jn colli;cti]ig the necessary data, termination 
of the L.l.P. on June 16 does not permit time to complete coding 
the i)if orniation for computer use or to analyse the mater ii\l. 

The jjif ormai:ion consir.ts of peoples' perception about actual use 
of centres in tlieir )ie:i ghbourhoods and their Ldcas about future 
development; analysis of real estate market data; land use 
analysis; consideration of elements of change in commercial 
development and employment; and hovising demand by houj;ehold type. 
Besides being needed by tlxe Plcvnning Dept. the data will also be 
of assistance to civic departments and other sectors of the 
community . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 


I. Request for Temporary Help: 

Planning Department (cont 'd) 

The L.I, P. afforded the Department an opportunity to advance this 
programme while still proceeding with priority studies on the 
final Downtown concept etc. If regular staff are deployed on 
finishing these studies it will mean delay in both axeas of 
activity . 

T6 take advantage of the people who have been connected with the 
studies and obtain use of the data as soon as possible, it is 
requested that six of the people from the programme be retained 
as Temporary employees from June 19 to August 31. These people 
would complete putting the data into form for computer use and 
assist in analysis of the results. 

The cost of salaries and fringe benefits is estimated to not 
exceed $10,000. Tlixs amount is available in the Plemning Dept. 
Salary Budget because of present conditions.' 


Your Board forwards f.hr. request of the Director of Planning and 
C:ivjc Dovolopmcmit for Council CONSIDERATION. " 

MOVED by Alderman Bird, 

THAT the request of the Director of Planning and Civic Development 
contained in the foregoing report in respect of retention of six people 
as temporary employees from June 19 to August 31, 1972, be approved. 

- CARRIED 


J. Youth Employment Services (YES) 

The Board of Administration under date of June 5, 1972, submitted 
the following report: 

"The Director of Social Planning/Community Development reports: 

'yes was established three years ago as a 'youth organized and 
youth managed employment service in order to provide summer 
jobs to the masses of high school students in and around 
Vancouver. • 

Jobs were supplied to students through YES in 1971 as follows: 
New Westminster and Surrey (560); North Vancouver and West 
Vancouver (326); Ladner-Delta (170); Langley (110); Richmond 
(102); Fraser Valley (1048); Burnaby (245); Vancouver (752). 
The YES budget was $17,764.00 in 1970 and $18,000 in 1971. 
Main sources of revenue have been the Vancouver YMCA, the 
Provincial Government, and five area municipalities, excluding 
Vancouver. 

On the recommendation of the Director of SP/CD, Council approved 
grants to YES as follows: 1969 - $2,400; 1970 - $3,600; 1971 - 
$3,600. 

The YES project does not receive Opportunity for Youth Funds 
because it is not new (three years old), is agency (YMCA) 
sponsored and receives funds from other government sources. 
It does not qualify for Local Initiatives Project funding be- 
cause it is a summer program. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 


J. Youth Eaployment Services (cont'd) 

The Director of SP/CD RECOMMENDS that Council approve a grant 
of $3,600 to Youth Employment Services for its 1972 summer 
program.' 

The Board of Administration submits the foregoing report and 
recommendation of the Director of SP/CD for Council's CONSIDERATION." 


MOVED by Alderman Bird, 

THAT a grant of $3,600 to Youth Employment Services for its 1972 
summer program, pursuant to the foregoing report of the Director of Social 
Planning/Community Development, be approved. 

CARRIED BY THE 
REQUIRED MAJOR IT 


COMMITTEE OF THE WHOLE 


MOVED by Alderman Broome, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Alderman Broome, 
SECONDED by Alderman Wilson, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 


BY-LAWS 


BY-LAW 

KITSILANO REZONING 


MOVED by Alderman Linnell, 
SECONDED by Alderman Calder, 

THAT leave be given to introduce a By-law to amend By-law No. 3575 
being the Zoning and Development By-law. 

- CARRIED 

MOVED by Alderman Linnell, 
SECONDED by Alderman Calder, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Alderman Linnell, 
SECONDED by Alderman Calder, 

THAT Council do resolve itself into Committee of the Whole to 
consider and report on the By-law, His Worship the Mayor in the Chair. 

- CARRIED 


aOVED by Alderman Wilson, 

THAT the Committee rise without reporting and ask leave to sit again. 


- LOST 
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BY-LAWS (continued) 


BY-LAW 

KITSILANO REZONING (cont'd) 


MOVED by Alderman Linnell, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Alderman Linnell, 
SECONDED by Alderman Calder, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Alderman Linnell, 
SECONDED by Alderman Calder, 

THAT the By-law be read a third time and the Mayor and City Clerk 
be authorized to sign same and affix thereto the Corporate Seal. 

- CARRIED 

(The By-law received three readings.) 

Alderman Broome and Alderman Hardwick were excused from voting 
on this by-law, not having been present at the Public Hearing 
when held . 


MOTIONS 


1 . 1974 Grey Cup Pageant 

MOVED by Alderman Sweeney, 

SECONDED this day by Alderman Rankin, 

THAT an invitation be extended to the Commissioner of the Canadian 
Football League to hold the 1974 Grey Cup Pageant in the City of Vancouver. 

- CARRIED 


2. Management of the 

West End Community Centre 

At the last Council meeting, notice was called on a motion proposed 
by Alderman Linnell on this subject. However, Alderman Linnell with the 
Council's permission changed the motion which now reads as follows: 

MOVED by Alderman Linnell, 

SECONDED this day by Alderman Calder, 

THAT the Director of Social Planning and Community Development 
initiate meetings with Federal representatives such as Central Mortgage 
and Housing Corporation, Provincial representatives, representatives 
of the City such as Health, Welfare and Rehabilitation and Park Board, 
private organizations such as Gordon House, Legal Aid, Victorian Order 
of Nurses, West End Community organization, and any other organizations, 
to look into the management of the West End Community Centre, exclusive 
of the housing component of the complex. 

- LOST 


The motion was put and lost. 
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MOTIONS (continued) 


3. Pacific National Exhibition Stables 
and Fire Safeguards 


IIOVED by Alderman Rankin, 
SECONDED by Alderman Linnell, 

THAT WHEREAS there have been two serious fires at the stables at 
the Pacific National Exhibition, 

AND WHEREAS there has been serious loss of livestock and danger 
to human life in these fires, 

THEREFORE BE IT RESOLVED that the Council instruct the Fire Chief 
to report within one month to Council on adequate safeguards for these 
;3tables . 

- CARRIED 


NOTICE OF MOTION 


^OVED by Alderman Phillips, 
15EC0NDED by Alderman Calder, 

THAT the Board of Administration report on possible locations and 
financing for housing for the handicapped, based on the research report 
Jone by Mr. Alex Clark for Central Mortgage & Housing Corporation, 

( notice ) 


ENQUIRIES AND OTHER MATTERS 


Alderman Wilson: 
;flood Conditions and Flow 
>f Drift Material into 
(lUlf of Georgia 


referred to the flood conditions 
resulting in large amounts of drift 
material moving into the Gulf of 
Georgia area and causing a boat hazard, 
particularly at night. The Alderman 
suggested the matter be referred to 
the Regional District, and that the 
Council representatives on the District 
raise the matter. 


h Commendation: 

]*olice Department Members 


IIOVED by Alderman Linnell, 
l^ECONDED by Alderman Adams, 

THAT the Chief Constable and the members of the Police Department 
.nvolved be commended for the excellent manner in which they controlled 
the very difficult situation at the Pacific National Exhibition recently, 
<luring and following an entertainment given by the "Rolling Stones', 


nlderman Calder: 
ICelowna Regatta 


- CARRIED 

referred to an invitation from the 
Mayor of Kelowna for a representative 
from the City of Vancouver at the 
forthcoming Regatta. The Alderman 
agreed to hand the invitation over to 
the Mayor for suitable action. 


The Council recessed at approximately 11:55 a,m, 


* * * * * 


The foregoing are Minutes of the Regular Council meeting 
dated June 6, 1972, adopted on June 13, 1972, 



CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 


A Regular meeting of the Council of the City of Vancouver was held 
on Tuesday, June 13, 1972, in the Council Chamber, at approximately 
9:30 a.m. 

PRESENT His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, Hardwick, 
Linnell, Phillips, Rankin, Sweeney and 
Wilson 

CLERK TO THE COUNCIL R. Thompson 


PRAYER The proceedings in the Council Chamber were opened with 

prayer . 

' IN CAMERA ' MEETING 


The Council agreed to an 'In Camera' meeting later this day, 
ADOPTION OF MINUTES 


MOVED by Alderman Bird, 
SECONDED by Alderman Adams, 

THAT the Minutes of the Regular Council meeting (including 'In 
Camera'), dated June 6, 1972, and the Minutes of the Special Council 
Meeting ('In Camera'), dated June 8, 1972, be adopted. 

- CARRIED 

COMMITTEE OF THE WHOLE 


MOVED by Alderman Adams, 
SECONDED by Alderman Bird, 

THAT the Council resolve itself into Committee of the Whole, His 
Worship the Mayor in the Chair. 


- CARRIED 


BOARD OF ADMINISTRATION REPORT AND DELEGATION 


Oppenheimer Lodge: 

Tenant Participation in Management 


The Board of Administration under date of June 9, 1972, reported 
as follows: 
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BOARD OF ADMINISTRATION REPORT AND DELEGATION (continued) 
Oppenheiroer Lodge: 

Tenant Participation in Management (cont'd) 

'As requested by Council on May 30, 1972, First United 
Church have submitted their proposal for tenant participation 
in the management of Oppenheimer Lodge. Their proposal is 
circulated. 

The Regional District Housing Committee are recommending 
to the Regional District Board that they accept responsibility 
for payment of the Municipal share of operating losses of 
Oppenheimer Lodge. Their recommendation is expected to be con- 
sidered by the Board on June 28, 1972. 

By Council resolution, approval by the Regional District 
will enable the agreement to be signed between the City and the 
senior levels of Government for the operation of Oppenheimer Lodge 
and the invitation of bids for its construction. 

The agreement between the City and the senior levels of 
Government requires, among other things, the following: 

(a) the establishment of a rental system; 

(b) the establishment of a budget on the following basis: 

- administration expenses 
maintenance expenses 

operating expenses, 

i.e. heat, electricity, water, janitor 
and other 

exterior paintinfj 
modernization and improvements 
taxes. 

(c) the establishment of the method of selecting tenants 
on a basis of priority. 

The method by which management is secured would be entirely 
a matter for Council to determine so long as the above-noted aspects 
are adhered to. The proposals by First United Church impinge to 
some degree on (b) and (c) above. They also are affected by Union 
agreements as to the appointment of staff. 

In the circumstances, your Board suggests that the proposals 
of First United Church are a good starting point for dealing with 
the question of management by the tenants but need to be worked out 
in more detail. 

Council may consider that the Chairman of the Standing 
Committee on Planning and Development might have a working group of 
City staff from the Planning & Civic Development Department, the 
Social Planning & Community Development Department and the Property 
and Insurance Office to work with First United Church on their pro- 
posals, with authority to co-opt Mr. C. G. Sutherland, Manager, B.C. 
Housing Management Commission, who has significant experience in 
tenant involvement in management at Little Mountain. 

In connection with the proposal by Reverend R.A. Burrows for the 
First United Church Staff Team, Mr. Burrows appeared and expressed agree- 
ment with the Board of Administration proposal in regard to a Working 
:;ommlttee. 

OVED by Alderman Hardwick, 

THAT the foregoing proposal in the Board of Administration report, 
in respect of a working group, be approved, on the understanding the group 
will report back to Council. 
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- CARRIED 
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UNFINISHED BUSINESS 


1. Union of B.C. Municipalities: 
Resolutions 


The City Clerk brought to the Council 's attention that the deadline 
for submission of resolutions for consideration at the forthcoming U.B.C.M. 
conference, is June 30th. 

MOVED by Alderman Bird, 

THAT this information be received, and members of Council be 
requested to take note. 

- CARRIED 

I 

2. Deputy Mayor: 

Ex-Officio Member of Board of Administration 

The Board of Administration reported under date of April 18, 1972, 
reported as follows: 


'Alderman Broome, Deputy Mayor from January 1, 1972 
to March 31, 1972, repofts as follows on his term as Ex-officio 
Member of the Board of Administration during the above period: 

"In late 1971, the Standing Committee on General Purposes 
recommended that the Deputy Mayor serve as ex-officio Member of 
the Board of Administration. This report was adopted by Council 
and consequently, as Deputy Mayor from January 1, 1972 to March 
31, 1972 it was my duty to serve as the first elected official 
appointed to the Board of Administration resulting from the 
above action of Council. 

It was necessary to work on a trial and error basis 
over the past three months in order to evolve a reasonable and 
practical working arrangement. I feel that I should set out 
for the benefit of Council, and perhaps as a guide to succeed- 
ing Deputy Mayors, the procedure evolved to date. 

It quickly became obvious that the routine reports of 
Chief Officials did not warrant the Deputy Mayor taking part 
in those considerations. It soon became apparent that the 
elected official could make a worthwhile contribution in con- 
sidering in depth those reports which would affect citizens 
either generally, or in specific areas, or were of the nature 
of policy statements to be put forward for Council consideration. 

In regard to one report, I felt it necessary to put in 
an additional report to the recommendations of the Board of 
Administration, and the procedure evolved was for the elected 
official to report to the Board of Administration in the same 
way as all other departments of the City submitted reports. 
The report would then be forwarded to City Council and the 
Board of Administration would be able to add their comments to 
the report. This procedure maintains the right of the permanent 
Board of Administration to either endorse, amend or oppose any 
report going to Council, as they are charged to do under the 
By-law which set U]» the Board. 

Because the elected official would have prior knowledge 
of reports going to Council, I felt it necessary that no state- 
ments be made to the Press or to in any way "up-stage" Council 
and I think that this should be a mandatory requirement on all 
ex-officio elected officials who from time to time are appointed 
to the Board of Administration. 

I believe that the change made to include an elected 
official on the Board has been of benefit, but has put an 
additional strain on the resources of the Board. 
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UNFINISHED BUSINESS (continued) 


2. Deputy Mayor: 

Ex-Officio Member of Board of Administration (cont'd) 


I have the following specific recommendations to put 
forward for consideration by Council: 

1. Each newly appointed Member of the Board should 
receive a copy of the By-law which established 
the Board of Administration. In regard to this 
By-law, I suggest that it should be amended as 
f ol 1 ows : 

Delete the following Section 5 - 
•The Board shall be responsible for: 

(a) The effective execution of Council 
policies and legislative enactments. 

(b) Effecting proper co-ordination of the 
various departments of the City, and 
of the services rendered by them and 
directing the business affairs of the 
City. 

(c) Advising and assisting the City Council. • 

Insert the following Section in place thereof: 
'5. The Board shall be responsible for: 

(a) Supervising and directing the affairs 
of the Municipality and the employees 
thereof, in accordance with the policies 
of Council established from time to time . 

(b) Advising and assisting the City Council.' 

Section 5(a) is taken directly from the 
Municipal Act with the exception of those 
words which have been underlined. 



As you read the By-law, the suggested amend- 
ment is clearly the intent of the By-law, 
but it is not stated in a direct and un- 
ambiguous way. 

2. The elected official shall consider all meetings 
of the Board to bo 'in camera' and shall not make 
any Press releases or statements in regard to these 
matters before they come to Council. 

3. In making a separate submission to Council, the 
elected official shall make this report to Council 
through the Board of Administration. 

4. Council should consider authorizing an Administrative 
Assistant for each Commissioner and instruct the Per- 
sonnel Services Department to prepare job classi- 
fications after consultation wiiJi the Commissioners. 

5. Council from time to time has authorized the Board 

of /Administration to handle administrativcl.v , routine 
matters ])rcviously handled by Council. I recommend 
that the Board of Administration be asked to reviev 
present routine matters now being referred to Council 
and which could be handled administratively, such as 
the carry-over of holidays at the request of a 
Department Head, routine reclassifications and such 
other matters as the Board would consider should be 
handled as part o I' the administration, with perhaps 
reporting periodically to Council of action taken. 
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UNFINISHED BUSINESS (continued) 


! 2. Deputy Mayor: 

j Ex-Officio Member of Board of Administration (cont'd) 

' 6. I recommend that when the term of Deputy Mayor 

expires, that person may sit in with the new 
Deputy Mayor at the first meeting if felt 

! necessary to provide continuity on certain 

matters . 

I have found that the Board of Administration is under 
an immense handicap through the fact that they have no staff to 
whom they can delegate follow-up responsibility in regard to 
reports and enquiries requested by Council, or initiated by the 
Board for presentation to Council. It also seoms to me that 
departments take an incredible length of time to provide answers 
to even the simplest requests of Council. This is primarily 
because the Board funnels such requests to the appropriate senior 

I official who in turn passes them on down the line where they seem 

to disappear into some far off misty land. The gestation period 
is always that of an elephant and never that of a rabbit. Even 
the simplest problem is made into something very complex and an 
inordinate number of hours are spent in useless and unnecessary 

I work. These Administrative Assistants would act as extensions 

of the Board and would serve to put a bit of "ginger" into the 
whole City Hall bureaucratic set up. If this suggestion is 
implemented, I consider the Commissioners will be able to become 
more demanding in their requirements of senior officials than 
they have been in the past, recognizing the authority now pro- 

i posed by Section 5(a). 

I believe we liavo extremely able and competent men at 
the top level of our administration, but that their effectiveness 
has been throttled by the time they are forcer) to devote to 
relatively minor details which could be handled by such Admin- 
istrative Assistants. Another result could be that the Board 
would engender more reports for consideration of Council dealing 
with fundamental matters and vl>ere Council cannot proceed without 
such technical help. An example of this will be the forthcoming 
report giving an "overview" of the state of the City's finances 
and projecting into the future the financial results of City, 
Provincial and Federal policies as they are today." 

Your Board endorse the foregoing report and submit it for 
Council CONSIDERATION. ' 


The recommendations contained in the foregoing report were dealt 
with as follows: 

MOVED by Alderman Broome, 

THAT recommendation (1) be approved. 

- CARRIED 

MOVED by Alderman Broome, 

THAT recommendation (2) be approved. 

- CARRIED 

MOVED by Alderman Broome, 

THAT recommendation (3) be approved. 


. . 5 


- CARRIED 
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UNFINISHED BUSINESS (continued) 


2. Deputy Mayor: 

Ex-Offlcio Member of Board of Administration (cont'd) 


I MOVED by Alderman Rankin, 

j THAT recommendation (4) be referred to the General Purposes Standing 

Committee for discussion with the Commissioners of the Board of Admin- 
istration and Department Heads. 

- CARRIED 

I MOVED by Alderman Broome, 

j THAT recommendation (5) be approved. 

I - CARRIED 

MOVED by Alderman Broome, 

THAT recommendation (6) be approved. 

- CARRIED 


COMMUNICATIONS 


1. Federal-Provincial Employment 
Loans Program, 1971 

Alderman Broome submitted the following communication from the 
Minister of Finance, addressed to the President of the Union of B.C. 
Municipalities : 

'In reply to your letter of May 18, you are no doubt now aware 
of the federal government's decision to extend to June 30. 1972 
the forgiveness deadline of 75 per cent of on-site labour costs 
under the Federal-Provincial Employment Loans Program, 1971. 
The government has taken this decision in order to assist the 
municipalities concerned, notwithstanding the fact that the 
basic purpose of the loans program, as you know, was to 
stimulate employment during the winter months. Because of that, 
we are asking that all municipalities which apply for an ex- 
tension of the forgiveness period should provide to their 
provincial government a statement of the reasons for the delay 
in carrying out their projects. 

I trust that this extension will help bring about the completion 
of those municipal projects which in your province were delayed 
because of weather and labour problems.' 

MOVED by Alderman Broome, 

THAT the letter be received and copy directed to the Board of 
Administration for information, and then sent on to the Union of B.C. 
Municipalities' office. 

- CARRIED 


2 , Shannon Estate as Fine Arts Centre 

MOVED by Alderman Bird, 

THAT the communication from the Vancouver Society for Asian Art 
with respect to turning the former Shannon Estate into a public 'Fine 
Arts Centre', together with the communication from the Community Arts 
Council in support, be received for information. 

- CARRIED 
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COMMUNICATIONS (conti nued ) 


3. Refund of Deposit 

(Queen Elizabeth Playhouse) 

MOVED by Alderman Rankin, 

THAT, pursuant to request from Miss Bonnie L. Cattell, a $100,00 
deposit in respect of booking of the Queen Elizabeth Playhouse for a 
dance recital, but which was cancelled due to the strike situation, be 
returned . 

- CARRIED 


4. Day Care Centres 

MOVED by Alderman Bird, 

THAT, pursuant to request received, the Ad Hoc Committee on Day Care 
be granted permission to appear before Council in respect of license and 
supervision of day care centres. 

- CARRIED 


5 . Park Board : 

Vanier Park Launching Ramp 

At a previous meeting Council requested the Deputy Mayor to write 
to the Park Board and ask representatives appear before Council to explain 
the launching fee for use of Vanier Park launching ramp in False Creek. 

In acknowledgement, the Chairman of the Park Board submitted a 

communication dated June 8, 1972, setting out the Park Board's position 

and rates charged, and suggesting that the letter might take the place 
of a delegation. 

MOVED by Alderman Rankin, 

THAT the Park Board be thanked for the communication, but asked to 
assist the Council further and arrange to have a Park Board representative 
appear before Council to further discuss the matter. 

_ CARRII 

6. Purchase of Crowd Control Equipment: 
Police 


The Council noted the following resolution contained in letter 
dated June 9, 1972, from the Secretary of the Board of Police Commissioners 
in respect of crowd control equipment: 

'THAT in view of the obvious need for adequate protective equipment 
for members of the Police Force required to deal with hostile crowds. 
City Council be requested to provide the sum of $25,000.00 to enable 
the purchase of sufficient helmets, groin protectors, shields, safety 
boots, fireproof clothing and such other items as may be required to 
minimize the possibility of serious injuries to members of the Force 
in situations such as the one experienced on June 3rd.' 

The Council noted a communication from the B.C. Civil Liberties 
Association under date of June 12th, requesting delay on p;ranting of the 
Chief Constable's request until June 20th, to permit a delegation before 
Council from this Association. 

MOVED by Alderman Rankin, 

THAT the Chief Constable be requested to appear before Council at 
its next meeting, June 20th, to assist Council in consideration of this 
matter by giving specific information regarding description of the equip- 
ment involved in the request, and details of costs re each item, 

- CARRIED 

UOVED by Alderman Rankin, 

THAT the B.C. Civil Liberties Association be heard when next the 
matter is before Council. 


- CARRIED 
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COMMUNICATIONS (cont i nued ) 


7. Shawnigan Lake Summer School of the Arts: 
Grant Request 


The Council considered the request of the Shawnigan Lake Summer 
School of the Arts that a delegation be heard in respect of its request 
for a grant in connection with the planned B.C. International Festival 
scheduled for July and August of this year. 

MOVED by Alderman Adams, 

THAT the organization be advised the Council is unable to consider 
this request for a grant. 

- CARRIED 

8 . Kerrisdale Beautif ication Plan 

MOVED by Alderman Bird, 

THAT, pursuant to request received, the Kerrisdale and District 
Commercial Association representatives be heard by Council when the 
Kerrisdale Beautif ication Plan report is under consideration, which is 
expected to be on Tuesday, June 20th, 1972. 

- CARRIED 


9. Jericho Park Committee: 
Jericho (38 Acres) 


The Council noted a communication dated June 11, 1972, from the 
Jericho Park Committee advising of discussions of a Vancouver delegation 
with the Minister of National Defence, in which it is pointed out, the 
Minister wishes to renegotiate an outright sale of all the land north 
of 4th Avenue, and does not wish to consider a long term lease or rental 
arrangement. A request was made that Vancouver open renegotiations and 
undertake responsibility for public liability as soon as possible, in 
order that the public may have access to the land this summer. 

Aldennan Phillips spoke to the matter and stated the Committee's 
latest position is that further discussions should be continued with the 
Minister of National Defence through the Park Board. 

MOVED by Alderman Adams, 

THAT the foregoing information be received. 

- CARRIED 


The Council recessed at approximately 10:45 a.m., following which 
an 'In Camera' meeting was held, and the Council then recessed at 12:00 
noon to reconvene in open Council at 2:00 p.m. with the same personnel 
present . 


The Council reconvened at approximately 2:00 p.m. with the same 
persons present. His Worship the Mayor in the Chair. 


COMMUNICATIONS (continued) 


10. Improvement Downtown East Area Society: 
Beautif ication - Pioneer Place 

Council received a communication from the Improvement Downtown East 
Area Society under date of June 7, 1972, expressing disappointment of 
Council's action with regard to Pioneer Place, and concluding that its 
members will not proceed with the Hastings Street Beautif ication Program 
unless Pioneer Place is included. 
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COMMUNICATIONS (continued) 


10. Improvement Downtown East Area Society: 

Beautif ication - Pioneer Place (cont 'd) 

The Council considered the Board of Administration report of May 
24th, on this matter and before the Council meeting of May 30th, 
at which time motions to approve the following were lost: 

'(a) That the lowering of trees, removal of walls and seats and 

other landscaping work be carried out by Jeckway Landscaping 
Ltd . 

(b) That Council decide whether to proceed with the landscaping 
work immediately or in the fall. 

(c) That $14,000 be appropriated from beautif ication funds for 
renovation of Pioneer Place (formerly $54,700).' 

After further consideration of the foregoing, it was 

MOVED by Alderman Wilson, 

THAT Items (a) , (b) and (c) above, with (b) being carried out at 
the discretion of the City Engineer, be approved. 

- CARRIED 

A recorded vote was requested, and the record therefore is as follows: 


FOR THE MOTION 

Alderman Broome 
Alderman Adams 
Alderman Sweeney 
Alderman Wilson 
Alderman Bird 
Mayor 

The motion was declared carried. 


AGAINST THE MOTION 

Alderman Linnell 
Alderman Rankin 
Alderman Hardwick 
Alderman Phillips 
Alderman Calder 


BOARD OF ADMINISTRATION AND OTHER REPORTS 


A . Boulevard Riding Trails 

MOVED by Alderman Linnell, 

THAT the following report of the Board of Administration submitted 
under date of May 31, 1972, be approved: 

- CARRIED 

"The City Engineer reports as follows: 

'Southlands Riding and Polo Club Limited have had agreements with 
the City over the past 10 years which provided certain boulevards 
south of 49th Avenue and west of Macdonald Street to be used as 
'horse trails'. The Club has asked the agreements to be renewed, 

I RECOMMEND the agreements for the 'horse trails' be renewed for 
a further 10-year period subject to the existing conditions.' 


Your Board RECOMMENDS the foregoing report of the City Engineer 
be adopted," 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 


B. Closure of Doman Street South of 54th Avenue 

Hudson's Bay Shopping Centre (Champlain Heights) 

MOVED by Alderman Hard wick, 

THAT the following report of the Board of Administration submitted 
under date of May 30, 1972, be approved: 

- CARRIED 

'The City Engineer reports as follows: 

"City Council has approved the amendment of Area 'A' in Champlain 
Heights to permit Dawson Developments Limited to sell their property known 
eis Lots 9 and 10 to Hudson's Bay Ccxnpany for the enlargement of the shopping 
centre site. This makes Doman Street south of 54th Avenue surplus to the 
City's highway requirements. The easterly portion of the street is used as 
both vehicular and pedestrian access to Captain Cook School site. This access 
would become a private matter if the easterly 30 feet of Doman Street were to 
be added to the school site. 

I RECOMMEND that Doman Street south of the south side of 54th Avenue 
dedicated by the deposit of Plan 13993 be close'^,, stopped up and title taken 
thereto subject to the following conditions: 

1. The easterly 30 feet to be added to Captain Cook School site. 

2. The remainder to be consolidated with the Hudson's Bay Con^iany 
site and Lots 9 and 10, D.L. 334 (Dawson Developments Limited 
site) . 

3. The value of the closed road to be determined by the Supervisor 
of Property cuid Insurance and approved by Council . 

4. All costs to effect the street closure and survey to be borne 
by Hudson's Bay CoirpeUiy. 

5 . The relocation, removal or installation of all utilities to 
be to the Hudson's Bay Company account. 

6. A right-of-way for all required utilities be granted to the 
City. 

7. Any agreement to be to the satisfaction of the Corporation 
Counsel and City Engineer." 

Your Bocurd RECOMMENDS the foregoing report of the City Engineer be 
adopted. ' 


C. Greater Vancouver Regional District's 

Review of Floodplain Development Policy 

MOVED by Alderman Linnell, 

THAT the following report of the Board of Administration submitted 
under date of June 8th, 1972, be received for information and copy 
furnished to Greater Vancouver Regional District: 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 

C. Greater Vancouver Regional District's 

Review of Floodplain Development Policy (cont'd) 

'On 17 May, 1972, Mr. G.W. Carlisle, Director of Finance & Admini- 
stration of the Greater Vancouver Regional District forwarded the attached 
copies of items from the Lower Mainland Review Panel dealing with its review 
of floodplain development policy contained in the Official Regional Plan, 
and requested comments from the member municipalities. 

The City Engineer and Director of Planning and Civic Development 
report as follows: 

"The Engineering Department and the Department of Planning and Civic 
Development agree that Schedule AA (floodplain map) should be updated to show 
areas where coastal flooding is dominant over river flooding. 

The Engineering Department and the Department of Planning and Civic 
Development agree that dyking alone is not ' f loodproof ing' . This can be 
achieved only by such measures as raising the elevation of the land. Develop- 
ment of new areas in the floodplain should be dependent on raising the land 
elevation. It should be noted that the Horner Developments proposal for low 
density multiple housing at the foot of Angus Drive (now in abeyance) would 
have required raising the elevation of the site above flood levels and pumping 
sewage . 

The Engineering Department and the Department of Planning and Civic 
Developnent agree with the categories of land uses to be permitted outside 
the dykes. Industrial or commercial land uses, outside the dykes, should 
be expected to bear the cost of special flood protection, as moving a dyke 
to convenience an industry may cost a much greater amount than any benefits 
that may accrue. 

As stated in the City Engineer's report on Waterfront Walkway and 
Dykes - North Arm Fraser River dated 11 May, 1972, existing developnent in 
the floodplain in the City of Vancouver is not a cause for concern. Vital 
parts of industrial operations are generally located above the highest 
recorded flood level. Dyke maintenance has so far been adequate to protect 
existing low density residential uses below the highest flood level." 

Your Board submits the matter to Council for INFORMATION. ' 


D, Request for City Owned Land for 
'Little People's Parks' 


The Board of Administration submitted the following report under 
date of June 9, 1972: 

'The following report has been received from the Supervisor of 
Property and Insurance: 

••The City Clerk has forwarded to me for report a request of 
May 18, 1972, from Dyan Dunsmoor, Project Co-ordinator , to 
use certain City-owned lands in the Kitsilano and Fairview 
areas for development into Little People's Parks. Copy of 
this request is circulated. 

The statement attributed to me that, 'City Council, to that 
date, had no policy on City property', is certainly an in- 
correct reporting of my discussion with Mr. Egan. I informed 
the Director of Social Planning/Community Development that it 
was the responsibility of the Property and Insurance Office, 
under Council instruction, to maintain City lands in a reason- 
able and safe condition; to prevent illegal trespass and 
unatithorizied use, and to make sure that upon the expiration 
of a rental or lease the property was left in a neat and tidy 
condition. I then mentioned that any application to utilise 
City lands, without rental, for the establishment of such 
things as mini-parks, would have to be made to City Council. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 


D, 


Request for City Owned Land for 
'Little People's Parks' 


(cont 'd) 


I further suggested that it would seem realistic for applicants 
to first approach the Board of Parks & Public Recreation, since 
the provision of such facilities is within their jurisdiction. 

The City-owned tax sale lands referred to in the brief are at 
present reserved from sale, and are located within the bound- 
aries of two different projects, as follows: 

1. Lot 7, Blk. 292, DL 526, S/S Sixth Avenue, between 
Hemlock & Birch Streets (size 50'xllO*) 

Lot A (Ex. Plan 9^1-18), Blk. 313, DL 526, S/S Seventh Avenue, 
between Birch and Alder Streets (size 6?' x 110») are within 
the boundaries of Fairview Slopes, which has been the subject 
of several Planning reports to Council, with the view of 
the redevelopment of the lands from the existing Industrial 
to mixed Residential uses. 

2. Lots 1, 3 exc. right-of-way, and if, Blk. 305, DL 526, are 
located on the S/S Seventh Avenue, east of Arbutus Street, 
adjoining the C.P.R. right-of-way. 

Lots 17 exc. right-of-way, 18 exc. right-of-way. Lots 19 & 20, 
Blk. 285, DL 526, situated N/S Seventh Avenue, between Arbutus 
Street and C.P.R. right-of-way. 

These lands will form part of the alignment of the Arbutus- 
Burrard Connector, for which private properties are being 
acquired during the current Five-\ear Plan. 

In addition to such current problems as effect on adjoining 
owners, supervision and safety of the activity, etc., it is 
evident that monies expended by the applicants on the City 
lands would be subsequently lost in the redevelopment of the 
sites." 

Your Board submits the report of the Supervisor of Property and 
Insurance for the consideration of Members of Council. ' 


HOVED by Alderman Linnell, 

THAT this particular group be requested to assist senior citizens 
by the placement of benches, subject to the approval of the City Engineer, 
in appropriate locations in the Kitsilano area, rather than proceeding 
with the 'Little People's Parks' project now proposed by the organization. 


E. Waterfront Walkway and Dykes - 
North Arm of Eraser River 

HOVED by Alderman Rankin, 

THAT the following Board of Administration report submitted under 
Jate of May 11, 1972, be approved: 


- CARRIED 


- CARRIED 


'The City Engineer reports as follows: 


"A dyking study was initiated for two reasons: 


1) 


To review means of providing land for a waterfront 
walkway west of Angus Drive 


2) 


To review the history of flood protection provided by our 
present policy on dyking, and to examine the implications 
of that policy for senior government cost-sheu:ing schemes. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (conti nued ) 


E. Waterfront Walkway and Dykes - 

North Arm of Fraser River (cont 'd) 


The initial study has now been completed, and we are able to make 
recomnendations on policy issues. A copy of the technical report describing 
this study is on file in the offices of the Board of Administration. Arranging for 
necessary repairs in advance of possible flooding conditions is well underway. 

BACKGROUND INFORMATICTI 

Waterfront Walkway 

In 1969 a report by the Planning Department and Park Board recommended 
that a twenty-foot walkway be located along the Fraser River west of Angust 
Drive. The proposal envisages a combined pedestrian and bridle path without 
substantial installations of park equipment. 

The Icmd required for the waterfront walkway can be provided by ease- 
nents from the property owners without changing our present dyking policy. 
the property owners' right of access to the dyke would not be affected and 
the changes made to the dyke to create the walkway will be minimal. Costs 
for acquiring these easements would, therefore, be expected to be relatively 
low ccmpared to the costs which would be incurred if a change in dyking policy 
requiring civic control of dykes were adopted. 

Area Subject to Flooding 

Within the City of Vancouver boundary along the North Arm of the 
Fraser River, there is a strip of flood plain of varying width. The elevation 
of this low Icind is about four feet below maximum high water, necessitating 
dyking and special provisions for surface drainage. 

The flood plain on the easterly side of the city is largely developed 
for heavy industrial use. In the westerly section of the city, development 
has been residential and recreational. The 1966 census shows about 3,000 
people resident in the general area subject to flooding. Civic records show 
that about 7,000 jobs are provided by firms located in the flood plain, and 
that land, buildings, and machinery in the area are assessed at about $120,000,000 
(2% of the total City assessment) . 

Causes and History of Flooding 

Flooding in the area in question can result from a combination of 
three factors: 

a) High tide levels in Georgia Strait 

b) Spring runoff from the Fraser River Basin 

c) High winds 

Recent minor flooding occurred in the winters of 1967 and 1968 due 
to a combination of high winds amd tides. The last flooding due to spring 
runoff occurred in 1948. 

Our analysis of water level history over a lengthy period shows that 
the peak water levels in the river at the Fraser Street bridge are consistently 
higher in December- January than in May- June, when the runoff is greatest. 
Flooding is more likely to occur as a result of a combination of winter tides 
euid winds than as a result of spring runoff. Over the last 30-40 years flood 
damage in the city along the Fraser River has ben nominal; no detailed records 
exist. In view of this experience in the face of recurring high winter water 
levels, the flood protection provided by Vancouver dykes may be considered 
acceptable . 
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E. Waterfront Walkway and Dykes - 

North Arm of Eraser River (cont 'd) 

PRESENT CITY DYKING POLICY 

The City's policy is simply that property owners are responsible for 
the construction and maintenance of dykes to protect themselves against 
flooding. The City maintains only those dykes on City property. Dyke heights 
have been checked in the past by City forces, and private property owners 
advised if, in our opinion, their dykes should be raised or require maintenance. 

Under this policy, the City does not assume liability for flooding of 
private property. Construction and maintenance costs for City-owned dykes 
have been only $2,000 to $3,000 per year. Industrial owners of dykes have 
been able to utilize the dyke area in their normal operation and in many cases, 
industrial firms have placed buildings and machinery on the dyke itself. 

Increasing development along the dykes has complicated our checking 
of dyke heights. It is now possible to obtain plans showing dyke heights 
along the river by aerial photography methods at an estimated cost of about 
$7,500. This information, updated on a five-year basis, could improve the 
operation of our present policy. 

FEDERAL-PROVINCIAL COST-SHARING FOR DYKES 


In 1968 the Federal and Provincial governments created a ten-year 
cost-shcu:ing program for construction and improvement of surface drainage 
works and dykes. The precise cost sharing depends upon the type of work 
being done, but the municipal share of costs would probably be about 10%. 
However, a condition of the cost sharing is that the municipality must 
obtain access to dykes and carry out all dyke maintenance after construction. 
The City would, therefore, have to change its present dyking policy to partici- 
pate in the cost-sharing scheme. If floods occvirred on private property as 
a result of improper dyke maintenance, the City could be held liable. Costs 
to the City for dyke maintenance would probably increase by $20, 000-$30, 000/ 
year, and the City share of construction costs could be substantial (perhaps 
as much as $100,000) if a substantial program of dyke reconstruction were 
approved. The required access to the dykes could possibly be provided by one 
of the three following methods: easements; creation of a Dyking and Drainage 
District; or passing of a Provincial Act for the purpose. These tiixee methods 
cannot be fully compared without further study, but the cost of obtaining 
access to dykes in the industrial areas would probably be substantial by any 
method. 

Richmond has received substantial aid from the senior governments 
in its dyking and drainage works. Its requirement for work of this type 
is, however, much greater than Vancouver's. Burnaby and New Westminster 
have applied for senior government participation in reconstruction of dyke 
and surface drainage facilities but to this date, their proposals are still 
under study. 

SUMMARY 


The City's present dyking policy has provided adequate protection 
against spring and winter flooding; maintenance costs have been nominal. 
A cheuige in dyking policy to take advantage of senior government cost- 
sheuring would increase maintenance costs and could place the City in a 
position of being liable for flood damage. Acqviisition of the required 
access for participation in the cost-sharing scheme could be quite costly. 
Easements for a waterfront walkway from Angus Drive west would be compara- 
tively inexpensive. 


This report has been discussed with Corporation Counsel and he concurs 

with it. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 


E, 


Waterfront Walkway and Dykes - 
North Arm of Eraser River 


(cont 'd) 


I RBCCMMEND that 

a) the City's present dyking policy be continued; 

b) the acquisition of easements for a waterfront walkway 
be considered independent of the City's dyking policy; 

c) plans of dyke elevations be updated periodically by 
aerial survey methods when future conditions require, 
with funds to be provided by the normal budget process." 

Your Board RECOMMENDS the foregoing recommendations of the City Engineer 


be adopted. ' 


F . Licensing Regulations - 
Door to Door Salesmen 

The Board of Administration under date of April 19, 1972, submitted 
the following report: 

'On February 22, 1972 City Council adopted the recommendation of 
the Standing Committee on General Purposes that the various 
matters discussed and the recommendations submitted by the 
delegations regarding Door to Door Salesmen be referred to the 
Board of Administration for investigation and report. 

The Director of Permits & Licenses reports as follows :- 


"In dealing with this matter, your Officials believe that 
Council is primarily concerned with the home repair type 
contractor who solicit business from door to door rather 
than the type of door to door salesmen who sell a product 
and are classified as peddlers under the License Bylaw. 
Listed below are the recommendations which were submitted, 
together with your officials* comments :- 

A. For the type of businesses mentioned, a surety bond 
in the amount of $10,000. 


The Law Department advises that this suggestion has been 
discussed at some length with a representative of the 
bonding industry. He indicated that while the industry 
in general does not like to write this kind of bond, the 
likelihood is that if all businesses were obliged to 
obtain such a bond as a condition of staying in business, 
the bonding companies would probably write such a bond 
for their good customers. It was made clear that it is 
unlikely that any company would write a bond in excess of 
$5,000. It is also clear that the bond would have to 
guarantee a commitment or a series of commitments that 
were set out in the License Bylaw. It should be noted 
that if the commitments were restrictive enough to be 
effective it would perhaps preclude anyone from obtaining 
a bond. 

It should be noted that a bond of this type would not 
protect people who were, or thought they were, overcharged 
for work that they have had done. Moreover, any person 
wishing to recover any monies from the bonding company 
would in all likelihood be required to obtain a judgment 
from the Courts based on fraud or misrepresentation. In 
other words, this type of bond would not afford any 
protection to a citizen, but would merely ensure that 
persons who obtain judgments against fraudulent home 


Comment 
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F. Licensing Regulations - 

Door to Door Salesmen (cont'd) 

contractors would be in a position to share in the proceeds 
of the bond. Requiring a bond may put some of the frau- 
dulent home repair contractors out of business, but may 
also put some of the small legitimate contractors out of 
business too if they could not obtain a bond. In view 
of the recommendations contained in this report, it is 
not considered necessary to require a surety bond. 

B. A minimum fine of $1,000 for operating without a 
license plus $2,000 for the second offence and/or 
imprisonment. Where there is evidence that the 
public has lost money or has been cheated, consider- 
ation should be given to the restitution of such 
losses. 

Comment 

The maximum fine the City has been able to impose under 
the License Bylaw is $100 and costs, as provided under 
Section 333 of the City Charter. Two previous requests 
for a Charter amendment to increase the maximum fine were 
refused by the Legislature. However, this year's request 
has been approved and Council may now consider a bylaw 
to increase the maximum fine to $500. If Council wish 
to increase the maximvim fine, the Corporation Counsel 
should be instructed to prepare the necessary amendment 
to the License Bylaw. 

If evidence can be obtained to the effect that a member 
of the public has been defrauded, the matter is referred 
to the City Prosecutor by the Fraud Detail for appro- 
priate action. 

C. The appointment of additional staff to strengthen the 
investigative arm of the office of the Chief License 
Inspector. 

Comment 

At the present time, one License Inspector spends approxi- 
mately 90% of his time checking for unlicensed contractors 
and sub-contractors on projects where a Building Permit 
has been issued. The balance of his time is spent following 
up complaints received from the public, the Better Business 
Bureau and, occasionally, from the Fraud Detail. These 
complaints generally concern work which has been carried 
out by a contractor either at an exorbitant price, in an 
unworkmanlike manner, or the work has not commenced or 
been completed by the contractor. Some assistance is 
also provided by one of the other license inspectors in 
checking for unlicensed contractors at building sites. 

The foregoing allocation of inspection time results in 
locating the majority of unlicensed contractors and 
accounts for a considerable amount of license revenue. 
Additional staff would be required to patrol the City 
checking for unlicensed contractors doing home repair 
work which does not normally require a Building Permit. 
This is the type of work being carried out by the home 
repair contractors which results in many complaints. 

It is expected that more attention can be given to this 
work through adjustment of workloads within the present 
License Branch staff. A survey presently being carried 
out in the branch will determine this in the near future. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 


F. Licensing Regulations - 

Door to Door Salesmen (cont'd) 

D. Permits for home repairs or improvements to be obtained 
by the contractor and a more careful check made on the 
identity of the applicant. 

Comment 

The Building Bylaw does not require that the Building 
Permit be obtained by the contractor for it may be 
obtained by the owner or his agent. It is not considered 
practical to require building permits for minor repair 
work, e.g. painting, roofing, replacing eavestroughs, 
steps, etc. Many home owners wish to do such work 
themselves and requiring a permit would constitute a 
real irritant to the public. However, the 1970 National 
Building Code requires the installation of drain tile 
which must be covered by a Building Permit and inspection. 
This will be part of the report to Council when they 
consider the adoption of the new Code. 

E. Fingerprint every licensee in the home-repair business. 
Comment 

Each new application for this type of business license is 
presently referred to the Police Department for an inter- 
view with the Fraud Detai] to determine if the applicant 
has a criminal record. The Police Department advise that 
in addition to their present investigations, a fingerprint 
check could prove to be of some value. It would require 
the Vancouver Police Department to check their fingerprint 
files for any criminal record against the applicant. We 
are informed that the fingerprint file is a record of 
criminal offenders only and that no other fingerprints 
are kept on file. Council could issue instructions that a 
license is not to be issued to a home repair contractor 
until the applicant has been fingerprinted and checked 
through the fingerprint file. This would not identify 
persons using an alias unless the person has a criminal 
record. 

F. The publication of license applicants. 
Comment 

This could be carried out but would delay the issuing 
of licenses and there would be additional staff time 
and expense involved. There would also be the matter 
of determining which applicants' names to publish as all 
contractors, sub-contractors and home repair type are 
licensed under the same category - Contractor. 

Publishing the names of license applicants may result 
in some information being brought forward by the public 
concerning the character of certain applicants but unless 
the information can be substantiated to the effect that 
the applicant is not a fit and proper person to receive 
a business license, then it would be of little value. 

G. Bankruptcy and Fraud checks be made on the applicant. 
Comment 

The City has a list of all firms which have declared 
bankruptcy over the years and when considered necessary, 
the records are checked. Applicants for home repair 
contractor licenses are systematically checked through 
the Fraud Detail. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 

F, Licensing Regulations - 

Door to Door Salesmen (cont'd) 

H. That a three man Appeal Board be appointed to review 
license suspensions. 

Comment 

Under the provisions of Section 277 of the City Charter, 
any person whose license has been suspended may appeal 
to City Council. Your officials do not recommend any 
change in this procedure. 

I. Show company addresses in telephone directory. 
Comment 

The Telephone Company have been made aware of the 
suggestion that all advertisements in the Yellow Pages 
should state the address of the company involved. They 
have agreed to give this matter consideration, but it 
should be pointed out that even if they decide to 
implement this as a policy, it is unlikely that it would 
be of much assistance in eliminating the problem for 
there are many different areas in the Yellow Pages where 
the same Company could place advertisements, e.g. Home 
Repair and Maintenance, Roofers, Contractors, Drainage 
Contractors. 

J. Licensee to carry identification cards showing proof 
of license and photograph of the applicant. 

Comment 

This could be carried out but equipment would have to 
be purchased and additional staff time would be involved. 
Such identification cards could be misleading to the 
public and may cause the contractor to be mistaken for 
an accredited contractor for the City of Vancouver. 

The implementing of all or part of the foregoing suggested 
regulations would not solve the problem which appears to 
be: - 

•Home repair type contractors going from door to door 
and by using various tactics and persuasive methods, 
getting home owners, particularly the elderly, to enter 
into a contract to have certain repairs carried out, at 
an excessive cost, in an unworkmanlike manner, or not 
completing the work which has been paid for. ' 

Your officials are not aware of any method that would fully 
protect the home owner from being » taken in» by this type 
cf contractor. However, Council may wish to prohibit home 
repair contractors from going from door to door soliciting 
business. This would not prevent contractors from adver- 
tising in the paper, telephone directory, by mail or 
soliciting by telephone, but it would prohibit the 'high 
pressure* home repair sales now being carried out on an 
unsolicited basis. The home owner would then have to 
contact a contractor and request him to call at the house. 
The home owner would not likely call a contractor unless 
some repairs were necessary." 

The Director of Permits & Licenses RECOMMENDS that:- 

1. The License Bylaw be amended to prohibit home repair 
type contractors from soliciting business from door 
to door. 
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BOARD OF ADMINISTRATION AND OTHER MATTERS (continued) 


F, Licensing Regulations - 

Door to Door Salesmen (cont'd) 

2. The maximum fine for committing an offence against 
the License Bylaw be increased to $500.00 and a 
minimum fine be set at $50.00. 

3. The Police Department be requested to fingerprint 
applicants for home repair type contractors' licenses 
to determine if the applicant has a criminal record. 

4. The Corporation Counsel be instructed to prepare the 
necessary amendments to the License Bylaw for submission 
to Council. 

Your Board RECOMMENDS that the foregoing recommendations of the 
Director of Permits & Licenses be adopted. ' 


MOVED by Alderman Phillips, 

THAT the following be approved: 

1. The License By-law be amended to prohibit home repair 
type contractors from soliciting business from door to 
door , 

2. The maximum fine for committing an offence against the 
License By-law be increased to $500,00 and a minimum 
fine be set at $100.00, 

3. The Corporation Counsel be instructed to prepare the 
necessary amendments to the License By-law for sub- 
mission to Council, 

- CARRIED 

MOVED by Alderman Rankin, 

THAT the fingerprinting proposal be not adopted. 

- CARRIED 

MOVED by Alderman Broome, 

THAT the B,C, Telephone Company be requested to require all 
advertisers in the 'Yellow Pages' of the telephone directory to include 
in their advertisements, the address of the parties advertising. 

- CARRIED 

COMMITTEE OF THE WHOLE 


MOVED by Alderman Calder, 

THAT the Committee of the Whole rise and report, 

- CARRIED 

MOVED by Alderman Calder, 
SECONDED by Alderman Bird, 

THAT the report of the Committee of the Whole be adopted, 

- CARRIED 


BY-LAWS 


ZONING BY-LAW 
(WEST END COMMUNITY CENTRE 
AND SENIOR CITIZENS' DEVELOPMENT) 


MOVED by Alderman Wilson, 
SECONDED by Alderman Sweeney, 

THAT leave be given to introduce a By-law to amend By-law No, 3575 
being the Zoning and Development By-law, 
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BY-LAWS (continued) 


ZONING BY-LAW 

(WEST END COMMUNITY CENTRE 

AND SENIOR CITIZENS' DEVELOPMENT) (cont'd) 


MOVED by Alderman Wilson, 
I SECONDED by Alderman Sweeney, 
i THAT the By-law be read a second time. 

I - CARRIED 

j MOVED by Alderman Wilson, 

I SECONDED by Alderman Sweeney, 

THAT Council do resolve itself into Committee of the Whole to 
consider and report on the By-law, His Worship the Mayor in the Chair. 

- CARRIED 

MOVED by Alderman Wilson, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

i 

j The Committee then rose and reported the By-law complete. 

MOVED by Alderman Wilson, 
SECONDED by Alderman Sweeney, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

j 

MOVED by Alderman Wilson, 
SECONDED by Alderman Sweeney, 

THAT the By-law be read a third time and the Mayor and City Clerk 
be authorized to sign same and affix thereto the Corporate Seal. 

- CARRIED 

(The By-law received three readings.) 


MOTIONS 


1. Hastings Street Beautif ication : 
Pioneer Place 


At the May 30th meeting of Council, Alderman Sweeney submitted a 
motion on which notice was called. However, the Alderman requested today, 
permission be granted to withdraw, and permission was granted accordingl y , 


2 . Housing for Handicapped 

MOVED by Alderman Phillips, 
SECONDED by Alderman Calder, 

THAT the Board of Administration report on possible locations and 
financing for housing for handicapped, based on the research report done 
by Mr. Alex Clark for Central Mortgage and Housing Corporation, 

- CARRIFID 

(It was agreed that the Board of Administration would also consider the 
matter of modifications in suites to accommodate handicapped persons.) 


ims 
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MOTIONS (continued) 


3. Strike Situation 

(Appointment of Committee) 

MOVED by Alderman Rankin, 

THAT WHEREAS no negotiations are currently underway aimed at ending 
the strike of inside and outside workers, with the resultant prospect 
that the strike could go on indefinitely, and 

WHEREAS a serious point has now been reached where the danger of 
fires set in piles of refuse has become a real danger, where rotting 
garbage has become a menace to public health, where the functioning of 
the Court, welfare and many other services continues to be disrupted 
causing hardship to many, and where facilities and services are rapidly 
deteriorating due to the lack of repairs, and 

WHEREAS the loss of income to civic workers is hurting the whole 
economy of the City as is the loss of tourism, and 

WHEREAS Council has a responsibility to take some new initiatives 
to break the deadlock and bring about a resumption of negotiations, 

THEREFORE BE IT RESOLVED THAT Council immediately establish a 
committee representative of all civic political groups on Council to 
begin negotiations at once with both inside and outside civic workers with 
a view to ending the strike through a compromise settlement as quickly 
as possible. 


Notice was Called and Recognized by the Chair, 


4. Strike Situation 
(Mediator) 


MOVED by Alderman Calder, 
SECONDED by Alderman Phillips, 

THAT Vancouver City Council request the Municipal Labour Relations 
Bureau to renew negotiations with the Canadian Union of Public Employees, 
and the Municipal and Regional Employees' Union immediately, or, endeavour 
to select a mutually acceptable mediator as soon as possible. 


Notice was Called and Recognized by the Chair, 


ENQUIRIES AND OTHER MATTERS 


endeavoured to speak to the strike 
situation under Other Matters, but was 
ruled out of order by the Mayor in view 
of the notice called earlier on motions 
regarding the strike situation. 

His Worship advised, however, the question 
would be discussed 'In Camera' later this 
day. 


The Council recessed to reconvene 'In Camera' at approximately 
4:00 p,m. 


Alderman Rankin: 
Strike Situation 
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The foregoing are Minutes of the Regular Council meeting 
dated June 13, 1972, adopted on June 20, 1972. 



CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 


A Regular meeting of the Council of the City of Vancouver 
was held on Tuesday, June 20, 1972, in the Council Chamber, at 
approximately 9:30 a.m. 

PRESENT: His Worship the Mayor 

Aldermen Adams, Bird, Calder, Hardwick, 
Linnell, Phillips, Rankin, Sweeney 
and Wilson. 

ABSENT ; Alderman Broome. 

CLERK TO THE COUNCIL : R. Thompson. 

PRAYER 

The proceedings in the Council Chamber were opened with 
prayer . 

ADOPTION OF MINUTES 

MOVED by Alderman Bird, 
SECONDED by Alderman Adams, 

THAT the Minutes of the Regular Council Meeting (including 
'In Camera'), dated June 13, 1972, be adopted. 

- CARRIED. 

MOVED by Alderman Bird, 
SECONDED by Alderman Adams , 

THAT the Minutes of the 'In Camera' Meeting of June 16, 1972, 
be adopted . 

- CARRIED. 

COMMITTEE OF THE WHOLE 

MOVED by Alderman Adams , 
SECONDED by Alderman Bird, 

THAT the Council resolve itself into Committee of the Whole, 
His Worship the Mayor in the Chair. 

- CARRIED. 

BOARD OF ADMINISTRATION AND OTHER REPORTS 

A. Policy Changes: Welfare 

and Rehabilitation Department 

The Board of Administration, under date of June 13, 1972, 
reported as follows : 


(continued) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 

Policy Changes: Welfare and 
Rehabilitation Department (cont'd) 


"The Director of Welfare and Rehabilitition reports as 
follows :- 

Preamble 

Our experience since commencement of the strike (April 
27, 1972) indicates a need for two policy changes which vie believe 
v/ill result in a more efficient and effective operation. 


I . Single Employable Males & Females 

Present Policy 


a) Transient males who have been in Vancouver with no fixed 
address and no evidence of seeking employment. Applicants 
in the iB - 25 year age group are generally placed in the 
Pacific Hostel. Meals are provided at Pacific. Average 
stay is ten days. Applicants over age 25 are placed in 
selected hotels for one week and given a meal ticket on 
Alpine Restaurant one week at a time. All persons on 
Meals and Lodging receive $2.00 comforts allowance each 
week . 

b) Transient females who have been in Vancouver \Kith no fixed 
address and no evidence of seeking employment. Applicant:; 
in the 1^ - 25 year age group are sent to the Bridg-"^ "Y". 
Average stay is 10 days. 

c) Board and Lodging - for single employable males and fenal'^s 
with special problems - i.e. drugs, medical etc. in 
facilities such as Catherine Booth Home, Dun^^muir Hour.^, 
Central City Mission, Detoxification Unit etc. This group 
is in effect temporarily unempD.oyable . Period of stay 
varies from one week to several months. 

d) Transient employable females over age 25 of age are generally 
put on regular twice or once monthly cheque issue. 

e) Travelling youth - generally persons in the 1^ - 25 year 
age group. No fixed address. No evident intent to romain 
in Vancouver and seek employment. These persons are sent 
to Hostels such as Bridge "Y" , Alexandra House, Connelly 
House, Catholic Charities etc. for a period of U days. 

f) Single males and females who have a fixed Vancouver address 
and have been employed or can produce satisfactory evidence 
that they have been actively seeking employment. This 
group is placed on regular once or twice monthly cheque 
issue - present maximum $102* per month. 

II . Single Unemployable males and females and family units 

Present Policy 

Applicants who meet all eligibility requirements are initially 
given an interim grocery order and emergency cheque and then 
are placed on regular monthly cheque issue. , 


(continued) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 

Policy Changes: Welfare and 
Rehabilitation Department (cont'd) 


Proposed Chan/^es in Policy 


I, Sinr^lG Employgblt? malcr; and females 

a) Mealn and lodging - no change. 

b) Travelling Youth - no change. 

c) Single males and females other than those on meals and 


lodging and travelling youth - 

Effective the moot convenient time following termination 
of the strike and return of regular staff, that the issue 
of regular bi-monthly or once monthly cheques be stopped. 
Future assistance to be granted by way of cash issue or 
other negotiable instrument on a two weeks final and close 
basis. In effect, these persons would be required to make 
a new application each time they are seeking financial 
assistance . 

Exceptions to the two week final and close policy would 
be single employable males and females v/ho are temporarily 
disabled or are involved in a work training or vocational 
training program in preparation for employment. In these 
exceptions, assistance to be granted on a monthly basis 
for the period concerned - e.g« 2 months, 6 months, etc. 

As of June 1st, 1972, the Department issued over 5,000 
bi-monthly or once monthly cheques to this group. 

II. Single UnempDoyable Males and Females and Family Units 

a) Replacement of the emergency cheques that are currently 

being issued to new applicants prior to regular issue. 
Current practice produces considerable amount of recording, 
repeat office visits, exitra mailing and bank reconciliation 
problems. This interim assistance could be more adequately 
handled by immediate on the spot issue of cash or other 
negotiable instrument. 

III. Our experience during the strike has also identified a 
number of significant administrative changes which we vzill 
work on as soon as possible after staff returns. These 
administrative changes include taking of applications, file 
recording, expenditure control and home visits. 

Summary of Recommendation 

1. Effective soon as possible that temporary assistance to 
single employable males and females, excepting travelling 
youth and persons on meals and lodging, be grantf^d on a 
two week final and close basis by way of cash assistance 
or other negotiable instrument acceptable to the Director 
of Finance. 

2. Effective soon as possible temporary assistance to single 
employable males and females who are convalescing from a 
temporary disability or are engaged in a work training or 
vocational training program be granted on a monthly basis 
for the period of time relevant to the particular situation 
and such assistance be granted by way of cash or other 
negotiable instrument acceptable to the Director of Finance. 


(continued) 


Regular Council, June 2 0, 1972 4 

BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 

Policy Changes : Welfare and 
Rehabilitation Department (cont'd) 

3. Effective soon as possible that the practice of issuing 

emergency chcnues to new recipients (single unemployable 
males and females and family units) be replaced by 
immediate issue of cash or other nogotiablc instrument 
acceptable to the Director of Finance. 


h. That the Director of Welfare and Rehabilitation in 

cooporation v/ith the Int'^rml Auditor and thr Coordinator - 
Data Processing vrark out thr- m(;chanicR for implimc^ntation 
of thcne new policies and the mechanics be acceptabl*^ 
to the Director of Finance. 


Those policy changes have been discunped with senior 
officials of the Department of Rehabilitation and Social Improvement 
and they are in full agreement. 


Your Board recommends adoption of the report of the Director 
of V/elfare and Rehabilitation. " 


MOVED by Alderman Linnell, 

THAT the recoiranendations in the foregoing report be adopted. 


- CARRIED. 


DELEGATIONS AND UNFINISHED BUSINESS 

1 . Crowd Control 

Equipment; Police 

Pursuant to a request of Council on April 13, 1972, the 
Chief Constable appeared, and explained a request for funds, 
as follows : 

"Consistent with comments of Police Physician, 
it is now recommended: 

(a) 500 groin protectors at $2.50 each $1,250.00 

(b) 350 shin pads and ankle protectors at 
$9.50 each (protective shoes considered - 
not recommended in view of fitting 

problems) 3,325.00 

(c) 350 pairs protective gloves at $5.00 

each 1,750.00 

(d) 50 plastic shields at $40.00 each 

(front line - 4 Squads) 2,000.00." 

It was noted that Council, on June 13, 1972, approved the 
purchase of head gear in the amount of $13,000. 

Representatives of the British Columbia Civil Liberties 
Association appeared, and submitted a brief, dated June 20, 1972, 
setting out their views and concerns with respect to the present 
request of the Chief Constable. 

(continued) 
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DELEGATIONS AND UNFINISHED BUSINESS (cont'd) 

Crowd Control Equipment: 
Police (continued) 


MOVED by Alderman Phillips, 

THAT approval be given to the request of the Chief Constable 
to purchase the items detailed above, in the amount of approximately 
$8,325 . 

- CARRIED 
UNANIMOUSLY . 

MOVED by Alderman Rankin, in amendment , 

THAT the purchase of 50 plastic shields, as requested, be 
not approved. 


- LOST, 

The motion of Alderman Rankin was put, and a recorded vote was 
requested. Therefore, the record is as follows: 


FOR THE MOTION 


AGAINST THE MOTION 


Alderman Hardwick 
Alderman Rankin 


Alderman Adams 
Alderman Linnell 
Alderman Phillips 
Alderman Calder 
Alderman Sweeney 
Alderman Wilson 
Alderman Bird 
His Worship the Mayor. 


The amendment was declared Lost. 


The motion of Alderman Phillips was put, and a recorded vote was 
requested. Therefore, the record is as follows: 

FOR THE MOTION AGAINST THE MOTION 

Alderman Phillips 
Alderman Calder 
Alderman Sweeney 
Alderman Wilson 
Alderman Bird 
His Worship the Mayor 
Alderman Adams 
Alderman Linnell 
Alderman Rankin 
Alderman Hardwick. 

The motion was declared -------------- Carried unanimously. 


At this point. Deputy Mayor Alderman Linnell assumed the 
Chair, to relieve His Worship the Mayor to attend to other business. 
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DELEGATIONS, AND BOARD OF ADMINISTRATION & OTHER REPORTS (cont'd) 


B. Proposed Beautif ication : 
Kerrisdale 


The Board of Administration, under date of June 9, 1972, 
reported as follows: 

" With respect to the proposed beautif ication scheme for 
Kerrisdal'e, the Director of Planning & Civic Development and the City 
Engineer have submitted a detailed report dated May 10, 1972 which 
accompanies this report. 

In April 1970, Council authorized the commencement of Stage I 
(preliminary design) of a beautif ication program for Kerrisdale to be 
prepared by the architectural firm of Rhone & Iredale. 

* In August of the same year Council considered the Stage I 
report and authorized initiation of the design stage for Project 1 
(the intersection improvement) and Project 2 (the 2100 block improve- 
ment). Rhone & Iredale were appointed as consultants for this work 
and the Director of Planning and the City Engineer were requested to 
report back following completion of the design stage. 

The design stage is now complete and this report describes 
the proposals and sets out details of estimated costs, proposed cost 
sharing and support for the project. A report on traffic and parking 
conditions is attached as Appendix 1. 

The two separate, though related, projects can be divided 
into the following four components: 

Project 1 

(a) Design of the intersection at West 41st and East & West 

Boulevards to minimize the disruptive effect of the tracks 
and to provide visual continuity through the crosswalk and 
sidewalk treatment, of the shopping area of Kerrisdale, on 
either side of East 6- West Boulevards along West 41st. 

Project II 

(a) Street planting and furniture 

(b) Elimination of some signs and the construction of a contin- 
uous awning system 

(c) Construction of a brick surfaced sidewalk 

The consultants and representatives of the local merchants 
and owners committee will be presenting the proposals to the Standing 
Committee together with a petition of support. 

CONSIDERATION 


The following are submitted for Council Consideration, with 
the Director of Planning recommending alternative (l)(b) for tho 
reasons outlined below. 

(1) The Consultants' proposals for Project 1 - 

either (a) using concrete paving at a total estimated cost 
of $31,500 (of which $2,000 will be covered by 
the contribution from the Kerrisdale &• District 
Commercial Association) , 

or (b) using brick paving at a total estimated cost of 

$57,500 (of which $2,000 will be covered by the 
contribution from the Kerrisdale S District 
Commercial Association). 


(continued) 
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DELEGATIONS, AND BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


Proposed Beautif ication: 
Kerrisdale (continued) 

(2) The cost of awnings to be apportioned under the local 
improvement procedure , with the City bearing no cost. 

either (a) among all properties in the scheme area (as 

requested by the Merchants and Owners Committee, 
which Council can do, if Council deems all 
properties to be benefitted), 

or (b) only among those properties directly benefitting. 

The proposals now put forward are agreed and recommended by 
the City Engineer and the Director of Planning & Civic Development. 
The City Engineer feels that since a significant increase of cost is 
involved if a brick treatment is provided, the matter should be submit- 
ted to Council for Consideration. 

The Director of Planning considers the type of surfacing 
material an important element in the design, and if concrete is used 
for the sidewalk and crosswalks in Project 1, with brick in Project II, 
a serious lack of unity would result. He, therefore, recommends the 
use of brick paving throughout at a maximum estimated cost of $57,500 
for Project 1, for the following reasons: 

1. Brick paving is one of the three elements in Project II and 
without it, or without the continuity of brick in Project 1, 
the overall scheme would lose a considerable part of its 
impact . 

2. Total cost of Projects I & II with brick throughout, is 
estimated at $253,100. A concrete finish to Project I, with 
brick in Project II would cost $227,100, with the saving of 
$25,000 but the loss to the whole scheme would be far greater 
than this projection suggests. 


RECOMMENDATION 


The Director of Planning & Civic Development and the City 
Engineer recommend that ; 


(1) Council authorize the implementation of Project 1 (inter- 
section improvements) on the basis of (l)(a) or (l)(b) 
above, subject to all phases of the Kerrisdale Beautif ication 
Project proceeding as planned; 

(2) Council authorize the initiation of local improvement pro- 
ceedings for the "Standard Beautif ication" part of Project 2 
(2100 block improvements) ; 

(3) Council authorize the drawing up of a local improvement by- 
law for awnings, associated signs and lighting etc., the 
cost to be apportioned among those properties directly bene- 
fitting, or as determined under (2)(a) or (2)(b) of the items 
for consideration above; (no City costs) 

(4) Council agree to share the estimated capital costs of Project 2 
(2100 block improvements) as set out under Section IV (b) of 
the attached report; 

(5) The Director of Planning & Civic Development and the City 
Engineer report back in due course on Kerrisdale Village Square 
proposals . 


Your Board submits the above mentioned two items for CONSIDER- 
ATION of Council and RECOMMENDS the adoption of recommendations (1) to 
(5) listed above." 


(continued) 
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DELEGATIONS, AND BOARD OF ADMINISTRATION & OTHER REPORTS (cont'd) 

Proposed Beautif ication : 
Kerrisdale (continued) 

The Deputy Director of Planning and Civic Development and 
the consultant for the beautif ication programme appeared in 
explanation of the beautif ication project for Kerrisdale. A 
representative of the Kerrisdale & District Commercial Association 
appeared and spoke in support of the report. 

The recommendations in the Board of Administration report 
were dealt with, as follows: 


(1) MOVED by Alderman Bird, 

THAT Council authorize the implementation of Project 1 
(inter-section improvements) on the basis of (1) (b) ; i.e., 
using brick paving at an estimated cost of $57,500. 


- CARRIED. 


(2) MOVED by Alderman Calder, 

THAT Council authorize the initiation of local improve- 
ment proceedings for the "Standard Beautif ication " part of 
Project 2 (2100 block improvements) . 


- CARRIED. 


(3) MOVED by Alderman Calder, 

THAT Council authorize the drawing up of a local 
improvement by-law for awnings, associated signs and lighti: 
etc., the cost to be apportioned among those properties 
directly benefiting, or as determined under (2) (a); i.e., 
the awnings cost to be apportioned amongst all properties 
the scheme area. 

- CARRIED. 


AMENDED 

SEE PAGf.lf^ 


(4) MOVED by Alderman Sweeney, 

THAT Council agree to share the estimated capital costs 
of Project 2 (2100 block improvements) as set out under 
Section IV (b) of the report of the officials dated May 10, 
1972 . 

- CARRIED. 


(5) MOVED by Alderman Bird, 

THAT the Director of Planning and Civic Development and 
the City Engineer report back in due course on Kerrisdale 
Village Square proposals. 


- CARRIED. 


Regular Council, June 20, 1972 9 

DELEGATIONS. AND BOARD OF ADMINISTRATION & OTHER REPORTS (cont'd) 

C. Grant: St. James' Social Services 
Gastown Workshop 

The Board of Administration, under date of June 14, 1972, 
reported as follows: 

The Director of SP/CD reports: 

In March, 1971 the Director of SP/CD recommended a grant of $3,500 to 
the Gastovm Workshop operated by Mrs. May Gutteridge under the auspices of 
St. James Church Social Services. Council's Finance Committee, meeting on 
March 18, 1971 did not produce eight affirmative votes. When the request 
was submitted for consideration of Council on May 18, 1971 no action was 
taken to approve the request. 

The Gastown Workshop requested reconsideration of the request in the Fall of 
1971. On October 26, 1971 Mrs. Gatteridge appeared before Council in 
support of a request for $5,000. Council approved a grant of $3,500 on the 
assumption that it would be fifty percent recoverable under the Canada 
Assistance Plan. 

No grant application for 1972 was received by the City from the Gastown 
Workshop. Mrs. Gutteridge thought that receipt by the City of the agency's 
annual report constituted a grant request. However a request for $5,000 
has now been received. This money is to be used for renovations of the 
building leaped at 331-333 Povjell Street. ,. Another $6,000 from St. James 
Church is also being used for renovations. Monies for salaries ($3,600) are 
received from the Junior League and a lesser amount from the Department of 
Welfare and Rehabilitation for administering social assistance cheques (in 
the amount of $90,000 in 1970) on behalf of Gastown and Skid Road recipients. 

It was suggested by the Director of SP/CD that the City funds should pre- 
ferably be for salaries, because they are shareable under C/.r. Mrs. Gutteridge 's 
reply was: 

"We appreciate that you have advised us to apply for a grant to 
cover wages but we are unable to change the financial arrangeirents . 
Our Board felt that the request for a grant from the City must be 
for renovations as we already have money committed for wages." 

The services provided by the Gastown Workshop are for men and women living 
in and around Skid Road. They include money management, learning of arts 
and crafts, friendship and counselling. Together, Mrs. Gutteridge and her 
Workshop are a well known and highly respected establishment in the Down- 
town East Side, which merits City support. 

Despite the fact the funds, used for renovation purposes, do not qualify 
for CAP sharing the Director of SP/CD recommends a grant of $3,500 (same as 
1971) to the Gastown Workshop. 

Your Board submits the foregoing report and recommendation of the Director 
of SP/CD for Council's CONSIDERATION." 

A representative of St. James' Social Service 
Gastown Workshop appeared in support of a request for a grant in 
connection with renovation to the building leased at 331 and 333 
Powell Street. 


(continued) 
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DELEGATIONS, AND BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Grant: St. James' Social 
Services Gas town Workshop 
(continued) 


MOVED by Alderman Adams , 

THAT a grant of $3,500 be approved in respect of these 
renovations . 

(Amended) 

MOVED by Alderman Bird, in amendment , 

THAT the figure $3,500 in Alderman Adams' motion be changed 
to read $5,000. 

- CARRIED BY THE 
REQUIRED MAJORITY, 

The motion, as amended, was passed as follows: 

"THAT a grant of $5,000 be approved in respect of these 
renovations . " 

- CARRIED BY THE 
REQUIRED MAJORITY. 


The Council recessed at approximately 10:50 a.m., and 
reconvened at approximately 11:05 a.m., with the same personnel 
present and His Worship the Mayor in the Chair. 


UNFINISHED BUSINESS (continued) 

2. Request for City-owned Land: 
'Little People's Parks' 

The Board of Administration submitted the following report 
to Council on June 13, 1972: 

•TliG following report has beon received from the Supervisor of 
Propoi'ty and Insiu-anc©: 

"The City Clerk has forwarded to nic for report a request of 
May 18, 1972, from Dyan Dunsiiioor, Project Co-ordinator , to 
\ir>e certain City-owned lands in the Kitsilano and Fairview 
areas for develop>nont into Little People's Parks. Copy of 
this request is circulated. 

The stateMiont attributed to me that, 'City Council, to that 
date, had no policy on City property', is certainly an in- 
correct xeportin.^: of r.\y discussion wj.th Mr. Ec.an. I informed 
the Director of Socia]. Plannii nfj/Ccnmunity Development that it 
was the rcsi^onsibili ty of the Property and Insurance Office, 
under Council i.n s t jnic t ion , to maintai n City lands in a reason- 
able and safe condition; to prevent illc,'^:al l;rospass and 
unauthorised use, and to make sure that upon the expiration 
of a rental or lease tlio pjoperty was left in a neat and tidy 
condition, I then (iiunti oncd that any applicati.ori to utilize 
City .lands, without reiiLaJ, for the or. tabl i .sh'iic:n t of r.uch 
tl)in(;K as minx-i)arks, would have to he made to (-ity Covincil. 

(continued) 


17: 


Regular Council, June 20, 1972 11 

UNFINISHED BUSINESS (continued) 

Request for City-owned Land: 
'Little People's Parks' 
(continued) 


1 further suf^^vostoa tliut it would seem realistic for applicants 
to first approacl) the Board of Parks <fo Public Hecreation, since 
the provision of such facilities is within their jurisdiction. 

The City-owned tax sale lands referred to in the brief are at 
present reserved from sale, and arc located within the bound- 
aries of two different projects, as follows: 

1. Lot 7, Blk. 292, DL 526, S/S Sixth Avenue, between 
Hemlock & Birch Streets (size 50'xllO») 

Lot A (Ex. Plan 9'+l8),Blk. 313> DI- 526, S/S Seventh Avenue, 
betv;een Birch, and Alder Streets (size 6?' x 110') are within 
the boundaries of Fairview Slopes, which has been the subject 
of several Planning- reports to Council, with the view of 
the r edevelopiiient of the lands from the existing Industrial 
to mixed Residential uses. 

2. Lots 1, 3 exc. right-of-way, and ij-, Blk. 305,- 5^6, are 
located on the S/S Seventh Avenue, oast of Arbutus Street, 
adjoining the C.P.R. ricbt-of -way . 

Lots 17 exc. right-of-way, 18 exc. richt-of -way , Lots 19 & 20, 
Blk. 285, DL 526, situated N/S Seventh Avenue, between Arbutus 
Street and C.P.R. right -of -way . 

These lands will form part of the alignment of the Arbutus- 
Burrard Connector, for v.'liich private properties arc being 
.acquired during the current Five-Vear Plan. 

In addition to such current problems as effect on adjoining 
owners, supervision and safety of the activity, etc., it is 
evident that monies expended by tlio applicants on the City 
lands would be subsequently lost in the redevelopment of the 
sites." 

Vour Board submits the report of the Supervisor of Property and 
]jisuranco for the consideration of Members of Council. ' 

On June 13, 1972, Council requested this particular group 

to assist senior citizens by the placement of benches in appropriate 

locations in the Kitsilano area, rather than proceeding with the 
'Little People's Parks' project. 

Miss Dyan Dunsmoor, the Project Co-ordinator , was present 
and was prepared to speak to the matter. However, after due con- 
sideration, the Council took the following action: 

MOVED by Alderman Phillips, 

THAT the City-owned lands involved be made available to this 
group, for the project, subject to the following: 

(a) necessary liability insurance, subject to the 
approval of the Corporation Counsel; 

(b) the property maintained in a clean and tidy condition; 

(c) a 30-day notice provision, should the property be required by 
the City during this period of use. 

- CARRIED. 
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COMMUNICATIONS OR PETITIONS 

1. Request for Passes to Certain 
Civic Facilities: 

Canadian Young Voyageur Tours 

A request was received from the Vice Principal of Windermere 
School that passes be made available to members of the Canadian 
Young Voyageur tour to visit the Aquarium, Planetarium and Museum 
during the period commencing July 24, 1972, 

MOVED by Aid. Bird, 

THAT this request be approved. 

- CARRIED 

2, Proposed Organization: 
Municipalities of 100,000 and Over 

A communication was received from the Metropolitan Toronto 
Clerk advising that the Metropolitan Toronto Executive Committee 
is asking Canadian municipalities with a population of 100,000 
and over to advise of interest in forming a Canadian association 
of municipalities, or alternatively a strong division within 
the Canadian Federation of Mayors and Municipalities. 

MOVED by Aid, Wilson, 

THAT this Council approve, in principle., of a section within 
the framework of the Canadian Federation of Mayors and Munici- 
palities representative of major cities of 100,000 and over, 
but that no action be taken in the matter until the restructuring 
of the Federation has been in operation for a period of six 
months , 

- CARRIED 

3, Report on False Creek: 
Vancouver City Planning Commission 

MOVED by Aid. Bird, 

THAT the report on False Creek, dated May, 1972, submitted 
by the Vancouver City Planning Commission be referred to the 
False Creek Special Committee for consideration, 

- CARRIED 

4 . Grant re Publicity for Flag Week 

A communication was received from the Men's Canadian Club 
of Vancouver requesting Council assistance in publicizing 
"Fly the Flag/Canada Week". 

MOVED by Aid, Calder, 

THAT this request be received. 

- CARRIED 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

D, Local Improvements: 
Initiative Principle 

The Board of Administration, under date of June 16, sub- 
mitted the following report: 

FIRST STEP 

The Deputy City Engineer reports; 

" I consider it advisable to carry out the following projects 
as Local Improvements on the Initiative Principle; 

cont 'd . . . . 


Regular Council, June 20, 1972 13 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont 'd) 

Local Improvements : 
Initiative Principle (cont'd) 

Pavements and Curbs 

- Knight Street, from 33rd Avenue to 41st Avenue; 

- Rupert Street, from 2nd Avenue to 14th Avenue on the west side, and 

from 2nd Avenue to Worthington Drive on the east side; 

- 57th Avenue, from Knight Street to Argyle Street. 

The City's share of the cost of these improvements is available, 
subject to 'Council approval, in the 1972 Streets Capital Budget. " 

SECOND STEP 

The Director of Finance reports: 

" In accordance with the provisions of the Local Improvement 
Procedure By-Law, I am submitting the Deputy City Engineer's report 
dated 16 June 1972. 

The estimated total cpst of these improvements is 
$ 615,152 of which the estimated City's share is $ 491,304. 

The necessary financial arrangements can be made to carry out 
this work, subject to Council approval of the 1972 Streets Capital Budget. " 


Your Board has decided that it is desirable to undertake the 
projects referred to and RECOMMENDS that the reports of the Deputy City 
Engineer and of the Director of Finance be adopted, along with the details 
of the Second Step Report on file in the City Clerk's Office.' 

MOVED by Aid. Phillips, 

THAT the foregoing report of the Board of Administration 
be approved . 

- CARRIED 

E. Proposed Senior Citizens' Public 
Housing Project: Kitsilano 
Participating Group 


The Board of Administration, under date of June 14, 1972, 
submitted the following report: 

le Director of Planning and Civic Development reports as follows: 

" A letter, dated June 1, 1972, to His Wv^rship the Mayor and Members of Council 
from the 'Kitsilano Participating Group', composed of a number of organizations 
and individuals who have been assisting in advancing the Senior Citizens' 
project, has been referred to me for report. Copy of this letter is attached. 

The letter commends Council for its actions taken on May 9, 1972, including 
confirmation that the City favours a low-rise building and the intention to 
have a local representative, assisted by voluntary specialist advisors if 
needed, on a 'SteerLag Committee' to draft the proposal call documents. The 
letter questions Recommendation 5, in the report of the Director of Planning 
and Civic Development, which was approved by Council. This recommendation 
reads : 

'(5) The Director of Planning and Civic Development, or his 
representative, be authorized to sit on such Steering 
Committee as may be set up to draft the proposal call 
documents. ' 


cont 'd , 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Proposed Senior Citizens' Public 
Housing Project (cont'd) 


The Participating Groi^ states that it cannot understand why the Director of 
Social Planning/Conununity Development was not authorized to sit on the Comnlttee 
In view of that Department's previous Involvonent, and calls for the Social 
Planner to continue to be involved and thereby authorized to sit on the 
Steering Committee. 

Recommendation (5) was drafted with the thought that there would be one repre- 
sentative each from the potential residents; Central Mortgage and Housing 
Corporation; The Province; the Greater Vancouver Regional District; and the 
City. On this basis it was considered that the Director of Planning would be 
the appropriate City representative and he would call on the Director of Social 
Planning/Community Development and other City officials to assist, as in 
similar situations in the past. 

I have sought the views of the Participating Group and their representative 
has advised that they wish the suggestion contained in their letter of June 1, 1972 
to be Interpreted as a request that Council approve the appointment of the 
Director of Social Planning/Community Development to the Steering Committee to 
draft the proposal call documents. Officials of C.M.H.C. and the Greater 
Vancouver Regional District are in favour of this proposal. It is expected 
that the committee will start work as soon as approval to proceed has been 
received from Central Mortgage & Housing Corporation. 

Accordingly, I reconmend that the Director of Social Plannlng/Comnunity 
Development, or his representative, be authorized to sit on the Steering 
Committee to draft the proposal call documents." 

Your Board RECOMMENDS that the aforementioned recommendation of the Director of Planning 
And Civic Development be approved. ' 

MOVED by Aid. Bird, 

THAT the foregoing report of the Board of Administration 
be approved. 

- CARRIED 

F. Uniform Building Code By-law 

The Board of Administration, under date of June 14, 1972, 
submitted the following report: 


*A letter, dated June 12, 1972, has been received from the Director 
of Finance & Administration, Greater Vancouver Regional District, 
regarding a Uniform Building Code. The letter reads as follows: 

"Since it is evident that the Department of Municipal 
Affairs intends, at an early date, to introduce a 
uniform building by-law covering administration and 
enforcement with provision being made for the in- 
clusion of purely local matters arising from geography, 
weather, soil conditions, and the supervision of 
inspection of building processes, the Executive Committee 
recommended that this District take no further action 
with respect to the preparation of a Uniform Building 
Code By-law on a regional basis." 


The City Building Inspector is proceeding to submit for Council 
consideration a revised Building By-law based on the 1970 National 
Building Code. This is in accordance with Council's instructions 
of April 25, 1972. 


cont 'd . . . . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
Uniform Building Code By-law (cont 'd) 

When the Department of Municipal Affairs introduce their Uniform 
Building By-law, it should be comparatively easy to make adjustments 
as necessary to the City's By-law. ^ 

Depending on conditions caused by the Strike, the first week of 
July is the target for submission of the new By-law to Council. 

The foregoing is submitted for the information of Council.' 

MOVED by Aid. Sweeney, 

THAT the foregoing report of the Board of Administration 
be received for information. 

- CARRIED 

G. Local Area Planning: Community 

Improvement and Development Programs 

The Board of Administration, under date of June 14, 1972, 
submitted the following report: 

'The Director of Planning and Civic Development reports as follows: 

"The Departments of Planning and Civic Development and 
Social Planning/Community Development are working on a 
joint report on procedures for preparation of 'Community 
Improvement and Development Programs (local area planning)', 
as recommended in the 1970 Vancouver Urban Renewal Study. 

To refine the initial procedures derived from separate 
departmental investigations, we are currently involved 
in a joint undertaking. Staff from both Departments have 
been meeting together weekly, and a joint report is hoped 
to be ready for consideration by Council in August. 

The recommendations will take into account recent changes 
announced for the National Housing Act, and such financial 

assistance as may be available. A copy of the Bill to amend 
the National Housing Act has now been obtained and is being 
studied . " 

Your Board submits the foregoing report of the Director of 
Planning and Civic Development for the Information of Council. ' 


MOVED by Aid. Adams, 

THAT the foregoing report of 
be received for information. 


H. Accident Claim: 

Mr. Frank W. Johnson 

The Board of Administration, 
submitted the following report; 

• The Corporation Counsel reports 


the Board of Administration 

- CARRIED 

under date of June 14, 1972, 
as follows: 


"Mr, Frank W. Johnson was involved in an automobile accident 
on June 23, 1971, which resulted in damage to the guard 
railings of the Granville Street Bridge. The damage to 
City owned property was in the amount of $1,892.88. 


cont 'd . . . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Accident Claim: 

Mr. Frank W. Johnson (cont'd ) 

Since the vehicle driven by Mr. Johnson had been stolen, 
there was no insurance coverage in effect. Mr. Johnson 
has made no payment to the City to date and since there is 
a one-year limitation period on motor-vehicle accidents, 
the City must commence an action against Mr. Johnson 
before June 23, 1972, in order to protect its claim. 

Accordingly, I recommend that authorization be given for 
the commencement of an action against Mr. Johnson to recover 
the damages incurred by the City." 

Your Board RECOMMENDS that the recommendation of the Corporation 
Counsel be approved. ' 

MOVED by Aid. Bird, 

THAT the foregoing report of the Board of Administration 
be approved . 

- CARRIED 

I . West End Information Centre Grant 

The Board of Administration, under date of June 16, 1972, 
submitted the following report: 

'The Director of Social Planning/Community Development reports: 

"On March 23, 1972, the Standing Committee on Finance considered grants 
to Information Centres and araoung others, approved the following: 

#620 West End Community ($1,918) up to $1,918 Subject to a report 
Bulletin Board from the Board of 

Administration 
regarding suitability 
of a location 

The original recommendation of the Director of Social Planning/Communi ty 
Development regarding a grant to the West End was, "No grant', pending the 
submission of a separate report by him to the Health and Welfare Committee 
on a new and expanded West End Information Centre in a different location. 
At the time the Director of SP/CD made his recommendation City officials 
were examining another facility at a different location. 

The West End Information Centre people approached Council members and 
obtained approval of their grant request for $1,918. They are not presently 
Intending to change their location. The facility formerly under review by 
City officials was for sale then and has since been sold. 

The minutes of the Finance Committee, later approved by Council on March 28 
contains a condition eg. 'subject to a report fron the Board of Administration 
regarding suitability of a location' which, in the view of the Director of 
SP/CD, does not accurately reflect the Committee's intent on March 23rd. In 
the view of the Director of SP/CD it was not the Committee's intent to with- 
hold payment of the grant until a new site and facility was approved. 


cont 'd 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont 'd) 
West End Information Centre Grant (cont'd) 


RiBComnendation The Director o£ SP/CD recommends: 

To d«l«ce Che condition - 'subject to a report from the Board of Administration 
regarding suitability of a location.' 

That the Council minutes of March 28, 1972 be amended in order that part 
paTment for operation can be released to the West End Community Bulletin 
Board. " 


Tour Board reconnends th« foregoing recoimnendations of the Director of 
Social Planning/Community Development be approved by Council.' 

MOVED by Aid. Hardwick, 

THAT the foregoing report of the Board of Administration 
be approved. 

- CARRIED 

J. Request for Cancellation of Sale: 

Lot 73, DL 334 (Area"B", Champlain Heights ) 

The Board of Administration, under date of June 14, 1972, 
submitted the following report: 

'The Supervisor of Property & Insurance reports as follovra: 

"Reforenoe is made to Board of Adninistration, Property Matters, 
roport of May 5th, 1972, adopted by Council May 9th, 1972, 

(Subject - Sale of Residential Lots, Area "B" Champlain Heights) 
wherein an offer from Edmund Thiossen to purchase Lot 73, 
D.L. 33A, at a fixed price of |;i6,700.00 vras approved. 

¥. Chcirles Johnstone, Solicitor, in letter of Jane 13th, 1972, 
advises that the Thiesssns, because of the difficulties 
encountered by the current civic employees' strike, have been 
forced into a position vrhich makes completion on their part 
exi'.remely difflciilt. He therefor requests cancellation of 
the sale and return of the deposit of ;JS35.00 made by tho 
Thiessens, 

Because of the strike the sale has not been processed and 
the deposit cheque is still hold by the City, There is an 
active interest in this area, and there should bo no difficulty 
encoiuitered in the resale of the lot. 


It is therefor recommended: 


that the request for cancellation of sale of said Lot 73, 
D.L. 334 to Edmund Thiessen be approved, and tho deposit of 
$335.00 be returned. " 

Your Board endorses the recommendation of the Supervisor of 
Property & Insurance, ' 


MOVED by Aid. Adams, 

THAT the foregoing reports of the Board of Administration 
and the Supervisor of Property & Insurance be approved . 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

K. Sale of Residential Lots, Area 'TB" 
Champlain Heights D-L» 334 


The Board of Administration, under date of June 15, 1972, 
submitted the following report: 

'The Supervisor of Property & Insxirance reports as follo\/3: 

"On the basis of City Council's resolution of Ikiv, 28-72, the 
single family lots in Area "B" of Champlain Heights are being 
marketed on the basis of fixed price, to individuals, with the 
sale being restricted to one lot per individual.. 

The following offers to purchase have been received by the 
Supervisor of Property & Insusance, on the fixed price basis, 
and it is 

RSG0;,7-1ENDED that they be approved under the terras and conditions 
set Aoxm by City Council, 

Name Lot Approx.s ize, Sales Price Tprins Conditions 

L.John & Slrkka S, 

HUTTUNEN l67 52»xl20' Jj!;i7,000.00 CTrY 

TERiS 

9% 

Bulkhead A(^ee:7iqnts 

The piu'chaser of any lot which is more then one foot above or below 
the finished grade of the abutting streets or land will be required 
to enter into a bulkhead agreonient," 

Your Board RECOMMENDS that the foregoing report of the Supervisor of 
Property & Insurance be adopted. ' 

MOVED by Aid. Hardwick, 

THAT the foregoing report of the Board of Administration 
be approved . 

- CARRIED 

L . Water Lots; Coal Harbour 

The Board of Administration, under date of June 12, 1972, 
submitted the following report: 


'The Corporation Co\insel reports as follows: 


"By a resolution of March 14, 1972, I was instructed 
•to communicate with the Federal Government and report 
back on the status of the Coal Harbour water lots in 
respect of Four Season development and express the 
Council's wish to lease from the Federal Government 
these lots at a nominal sum for use for public recreation 
and park, if, as and when such lots revert to the Govern- 
ment • , 

I have received a reply to a letter written to the 
Minister of Transport and attached a copy hereto." 


Your Board submits the foregoing report of the Corporation 
Counsel for the INFORMATION of Council. ' 


cont 'd 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont 'd) 


Water Lots: 

Coal Harbour (cont'd ) 

The following is extracted from the letter dated May 23, 
1972, from the Minister of Transport, referred to in the fore- 
going report of the Board of Administration: 

"Further to the acknowledgement of your 
letter from Mr. L.W.F. Beasleigh dated March 21, 1972, 
please be advised as follows. 

The National Harbours Board has leased 
to Harbour Park Developments Limited several water lots 
in the Coal Harbour Area in Vancouver, totalling some 
420,775 square feet. The lease was, with certain rental 
revisions until the year 2027. 

It is not the practice of the National 
Harbours Board to lease at nominal rental rates, where 
property does have a commercial value. I could not 
commit myself therefore to more than consideration of 
such a proposal from the City, and I would be bound, as 
the Minister responsible to Parliament for the National 
Harbours Board to consider the effect such a decision 
would have not only on the financial situation of the 
Board in Vancouver, but also the degree to which it might 
be considered a precedent in other areas. At this time, 
in any event, I am not aware of any proceedings which 
would result in the lots reverting to Government control. 


With respect to the Gilford Street water 
lot, the matter was well covered by my colleague, the 
Honourable Ron Basford, and I^would refer you to the 
statement made by him, a copy of which is attached." 

*(copy of statement on file in 
City Clerk's office) 

MOVED by Aid. Adams, 

THAT the foregoing report of the Board of Administration 
re Water Lots - Coal Harbour, be received for information, 

- CARRIED 

M. Proposed Anti- Whistling By-laws: 
Trains 


MOVED by Aid. Phillips, 

THAT the report of the Board of Administration dated 
June 8, 1972, regarding anti-whistling by-laws and train 
activity near the Raymur Housing project be received and 
referred to the next regular meeting of Council, and in the 
meantime copies of previous reports on the matter be furnished 
to Council . 

- CARRIED 

N. Overtime Work and Temporary Help due to 
Strike; also Revenue Budget Reductions 

The Board of Administration, under date of June 16, 1972, 
submitted the following report: 


ism 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Overtime Work and Temporary Help due to 
Strike; also Revenue Budget Reductions 
(cont 'd) 


"Your Board recognizes that some essential overtime v-zork and temporary 
help fs required now that the employees have returned to work, in order to get 
various functions back on track or to clean up particular situations which have 
badly deteriorated during the period of the strike. However, your Board also 
recognizes that it is going to be necessary to keep tight control on the amount of 
overtime and temporary help and where it is used. 

What is required is detailed estimates from all Department Heads and 
the Outside Boards, both as to funds and volume of work, plus detailed justification 
of the need for the work required to recover from the strike on a reasonable basis. 

After review by the Board and the Director of Finance the overtime and 
temporary help requirements would be reported to Council as a normal budget request, 
vv/ith the pertinent detail by Department, but with special account codes to facil- 
itate tight control. 

As soon as possible the entire revenue budget will be reduced to 
reflect the unspent funds not only for salaries, wages and fringe benefits, 
but also materials, maintenance, etc. The initial adjustment will be approximated 
on a percentage basis and will be refined as needs are clarified. This will be 
reported to Council in detail. 

In summary, with Council's approval, the existinq ros/enue htiflget will be 
reduced to reflect the unspent funds accruing from the strike and will be increased 
by the amount of the essential overtime and temporary help required for recovery 
from the effects of the strike on a reasonable basis^ as well as the cost of emergency 
overtime that was necessary during the strike. 

Your Board therefore RECOMMENDS that Council approve: 

1) Appropriate blanket reductions of the existing revenue budget; 

2) Refinement of the blanket adjustments to the budget as the effects of 
the strike are clarified and needs are more accurately determined, 
the final results to be reported to Council; 

3) That all Departments and Outside Boards be requested to submit detailed 
estimates of the essential overtime and temporary help required to recover 
from the effects of the strike on a reasonable basis, for consideration 

by Counci I . 

k) That all Departments report on the increase necessary in their overtime 
budgets to cover the overtime worked during the emergency conditions per- 
taining during the strike, for Council approval (after the fact)." 

MOVED by Aid. Adams, 

THAT the foregoing report of the Board of Administration 
be approved. 

- CARRIED 

O. Coordination of Volunteer Services 
in the City of Vancouver 

The Board of Administration, under date of June 19, 1972, 
submitted the following report: 

'The Medical Health Officer reports as follows: 

"A program of coordination of volunteers in one of 
Vancouver's five service areas coninionced July 1970, 
for a period of two years. A Coordinator of Volunteers 
and a Clerk-Typist II were appointed to the South Service 
Area. (Five Service Areas, which combine multiple local 
areas, were adopted by City Council on December 9, 1969. ) 


cont 'd 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Coordination of Volunteer Services 
in the City of Vancouver (cont'd) 

Due to the strike it has not been possible for the 
Medical Health Officer, the Director of Social Planning 
and Comniunity Development and the Director of Welfare and 
Rehabilitation to meet in order to prepare a detailed 
report on this program. The full report will be submitted 
for Council's consideration as soon as possible." 


Your Board RECOMMENDS that the positions of Coordinator of 
Volunteers and Clerk-Typist II serving in the South Service Area 
be continued until the comprehensive report of bhe Medical Health 
Officer, the Director of Social Planning/Community Develox^ment and 
the Director of Welfare & Rehabilitation is received. ' 

MOVED by Aid. Calder, 

THAT the foregoing report of the Board of Administration 
be approved. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Calder, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid. Calder, 
SECONDED by Aid. Linnell, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

BY-LAWS 

BY-LAW TO AMEND BOARD OF ADMINISTRATION BY-LAW 

MOVED by Aid. Adams, 
SECONDED by Aid. Linnell, 

THAT leave be given to introduce a By-law to amend By-law 
No. 4017, being the Board of Administration By-law, and the 
By-law be read a first time. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Linnell, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Linnell, 

THAT Council do resolve itself into Committee of the 
Whole, to consider and report on the By-law, His Worship the 
Mayor in the Chair. 

- CARRIED 

MOVED by Aid. Adams, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Adams, 
SECONDED by Aid. Linnell, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 
cont 'd . . . . 
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BY-LAWS (cont*d ) 

By-law to amend Board of Administration By-law (cont'd ) 

MOVED by Aid. Adams, 
SECONDED by Aid. Linnell, 

THAT the By-law be read a third time and the Mayor and 
City Clerk be authorized to sign same and affix thereto the 
Corporate Seal. 

- CARRIED 

(The By-law received three readings) 

MOTIONS 

1 . Strike Situation 

Aldermen Rankin, Calder and Phillips submitted two motions 
at the meeting of Council on June 13th regarding the strike 
situation. Today the Aldermen requested permission to with- 
draw and permission was granted accordingly. 

2. Leave of Absence: 
Alderman Rankin 

MOVED by Aid. Adams, 
SECONDED by Aid. Phillips, 

THAT leave of absence be granted Alderman Rankin for the 
period July 5 to July 31, 1972, inclusive. 


- CARRIED 


ENQUIRIES AND OTHER MATTERS 


Alderman Sweeney - 
Certain Outstanding 
Planning Matters and 
Public Hearings 


enquired respecting outstanding 
matters before the Planning Depart- 
ment such as the proposed Arbutus 
development near King Edward Avenue, 
and Public Hearings to be arranged. 

It was advised that as soon as 
possible the necessary arrangements 
would be made to bring such items 
before Council. 


Alderman Adams - 
Financial Assistance: 
Aquarium 


advised of a request from the 
Aquarium Association to appear 
before Council on certain matters 
of financial concern and that he 
directed the Association to the Park 
Board for initial consideration. 


Alderman Phillips - referred to fill being placed in 

Fill in Harbour Area: the harbour area of Gastown. 

Gas town 

Alderman Sweeney advised this is 
part of the National Harbours Board 
housekeeping program and that he has 
not heard of any National Harbours 
Board plans for major developments 
west of Main Street. 
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ENQUIRIES AND OTHER MATTERS (cont'd) 


Alderman Phillips - 
SPOTA and Alternate 
Flrehall Sites 


referred to an invitation to the Fire 
Chief by SPOTA to discuss alternate 
sites for the proposed headquarters 
firehall and that the Fire Chief had 
responded to the effect he had not had 
direction from Council to allow parti- 
cipation in such discussion. 


It was generally agreed the Fire Chief 
could discuss the matter with this 
group but without prejudice to action 
already taken by the Council on the 
subject . 


Alderman Sweeney - referred to a letter addressed to him 

Study for Pacific Trans- from the B.C. Research enclosing a 
portation Advisory Council brief description of current study 

for the Paqific Transportation Advisory 
Council. The Alderman stated he would 
furnish copies to each member of 
Council . 


Alderman Wilson - advised of a meeting of the Special 

Special Committee re 1913 Committee re 1913 Agreement and C.N.R. 
Agreement and C.N.R. arranged for 2:30 p.m. today. 


Alderman Wilson - referred to the strike situation and 

Strike Situation suggested the General Purposes 

Standing Committee should review the 

matter. 


Alderman Bird - referred to fill placed in the Sunset 

Fill in Sunset Beach Area Beach area without the authority of 

Council, which he understood was 
against Council policy. 


Alderman Hardwick - 
Wilbur Smith and 
Associates' Report: 
Downtown Transit 
Concepts 


Advice was given that the meeting is 
under the aegis of the Regional 
District with all members of Council 
requested to be present. 

Alderman Hardwick expressed the view 
that further arrangements should 
be made for a meeting between 
Mr. Levinson and the City Council. 


referred to the proposed meeting to 
hear Mr. Herb Levinson, Vice President 
of Wilbur Smith and Associates making 
a presentation of his report on Down- 
town Transit Concepts. The Alderman 
enquired of the nature of this meeting 


His Worship the Mayor and Alderman 
Wilson agreed to clarify the 
situation . 
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NOTICE OF MOTION 

1. Street Crossings: 
Crossing Bonds 

Alderman Broome submitted the following Notice of Motion 
which was recognized by the Chair. 

MOVED by Aid. Broome, 

THAT the Board of Administration be instructed to review 
the policy of the City in requiring Street Crossing Bonds in 
Commercial areas with a view to 

(a) Eliminating the requirement completely, 

(b) The possible requirement of a $10.00 Crossing Fee 
to be additional to the Business License if (a) 
is adopted. 

(c) An initial one time fee to cover Engineering costs 
involved in the proposed crossing. 

(Notice) 


NEW BUSINESS 

Proposed Housing Development: 

Site 19 or 20 in Champlain Heights 

It is advised the Planning Department anticipates a report 
to Council by July 4th relating to the application of United 
Cooperative Housing Society respecting proposed housing 
development on Site, 19 or 20 in Champlain Heights. The 
Society would like to appear as a delegation at that time. 
The Council agreed accordingly. 


The Council adjourned at approximately 11:45 a.m. 

*** 


The foregoing are Minutes of a Regular Council meeting dated 
June 20, 1972, adopted on June 27, 1972. 



CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 


A Regular meeting of the Council of the City of Vancouver 
was held on Tuesday, June 27, 1972, in the Council Chamber, at 
approximately 9:30 a.m. 

PRESENT : His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 

Hardwick, Linnell, Phillips, Rankin, 
Sweeney and Wilson. 

CLERK TO THE COUNCIL : D. H. Little 

PRAYER 

The proceedings in the Council Chamber were opened with 
prayer, offered by Rev. Dr. George Turpin, Civic Chaplain. 

CONDOLENCES 

Alderman Adams drew the Council's attention to the recent 
passing of Mrs. Halford Wilson, and expressed, on behalf of 
Council members, deepest sympathy to Alderman Wilson. 

MOVED by Alderman Adams , 
SECONDED by Alderman Bird, 

THAT the Council extend the condolences of each member of 
Council to Alderman Wilson in his bereavement. 

- CARRIED. 

'IN CAMERA' MEETING 

The Council agreed to an 'In Camera' meeting later this day. 

ADOPTION OF MINUTES 

MOVED by Alderman Wilson, 
SECONDED by Alderman Bird, 

THAT the Minutes of the Regular Council meeting, dated 
June 20, 1972, be adopted, after amendment on page 8 to the resolution 
re Board of Administration recommendation (3) in 

regard to Proposed Beautif ication : Kerrisdale, whereby the re- 
solution will read as follows: 

"THAT Council authorize the drawing up of a local 
improvement by-law for awnings, associated signs 
and lighting, etc., the cost to be apportioned as 
determined under (2) (a); i.e., the cost to be 
apportioned amongst all properties in the scheme 
area . " 

- CARRIED. 

COMMITTEE OF THE WHOLE 

MOVED by Alderman Adams , 
SECONDED by Alderman Broome, 

THAT the Council resolve itself into Committee of the Whole, 
His Worship the Mayor in the Chair. 


- CARRIED. 
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NEW BUSINESS 

Financial Assistance: Effect of 
Civic Workers' Strike on Acfuarium 

His Worship the Mayor referred to a letter, dated June 21, 
1972, from the Director of the Aquarium, asking for financial 
assistance in view of the effect of the civic workers' strike on 
the Aquarium's receipts. 

MOVED by Alderman Calder, 

THAT this matter be referred to the Board of Administration 
for report at the next Regular Council meeting. 

- CARRIED. 

DELEGATIONS AND UNFINISHED BUSINESS 

Indemnity: Park 
Board Commissioners 

After hearing the Chairman of the Park Board, and further 
considering the Board of Administration report of May 16, 1972, 
pointing out that during the 1972 sitting of the Legislature 
the Vancouver City Charter was amended to provide that Council may 
pay an annual indemnity to Park Board Commissioners, not to exceed 
$1,000, it was 

MOVED by Alderman Bird, 

THAT an annual indemnity of $1,000 be paid to Park Board 
Commissioners, on a monthly basis, effective January 1, 1972, and 
the required by-law be submitted to Council. 

- CARRIED. 

DELEGATIONS (continued) 

The Council heard delegations, as follows: 

(1) Pioneer Place 

The Chairman of the Park Board referred to a letter 
from the Park Board, dated April 26, 1972, asking that Pioneer 
Place be turned over to the care, custody and management of the 
Park Board. The Chairman stated the Park Board would honour 
decisions made to date by the Council on the matter. 

(See page 4) 

(2 ) Vanier Park Boat 
Launching Ramp 

(a) Commissioner Wainborn, of the Park Board, referred to 
the Park Board's letter, dated June 8, 1972, in 
explanation of the rates charged, and answered various 
questions from members of Council. 

(See page 4) 

(b) Mr. J. Steinberg appeared, and submitted a brief, 

dated June 26, 1972, in opposition to the rate structure. 


(See page 4) 
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DELEGATIONS (continued) 

(3 ) Day Care Centres 

(a) Ad hoc Committee (Mrs. E. Campbell) filed a brief, 
dated June 26, 1972, asking that funds be provided 
to the Health Department, in respect of licenses 

and supervision of day care centres for children, and 
to assist in development of services. 

(See pages 4 and 5) 

(b) Youth Opportunities Program (3 representatives) 
referred to a brief, dated June 9, 1972, requesting 
funding to allow working parents to continue with jobs 
through the Summer while adequate day care is provided 
for the children involved on both an in-home basis, 
and for children in a day care centre. 

Mrs. Maycock, a representative of the Provincial 
Government department concerned, answered questions, 
as did the Director of Welfare and Rehabilitation, 
who advised that at present the Provincial Government 
funds approved day-care operations, but no provision is 
made for caring for children in the family home . 

(See page 5) 

(4) Proposed Anti-whistling 
By-laws; Trains 

Kiwassa Neighborhood Services Associaton (Mr. S. 
Mclntyre) filed a brief, dated June 27, 1972, protesting noise 
pollution by trains of the Burlington Northern Railway, from 
Boundary Road to Powell Street. 

(See page 5) 

(5) Appeal re Grant Request: 
Community Music School 

Two representatives appeared. A brief, dated May 30 , 
1972, was filed in support of a grant of $10,000. It was stated 
by the delegation that the grant would be shareable under the 
Canada Assistance Plan, according to their information. 

(See page 5) 

(6) Policy Changes: Welfare and 
Rehabilitation Department 

Welfare Rights Organization (Mr. D. Steinberg) 
appeared. A brief was filed, opposing the Board of Administration 
report of June 13, 1972, adopted by Council on June 20, 1972, and 
asking that the matter be referred to the Standing Committee on 
Health and Welfare for further discussion with other interested 
groups; and that in future the Council consider such matters in 
conjunction with relevant groups. Two letters of support were 
referred to: from the B.C. Association of Social Workers, and 
the British Columbia Civil Liberties Association. 


(See pages 5 and 6) 
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During consideration of the foregoing delegations, the Council 
observed a short recess, during which an 'In Camera' meeting was 
held; and reconvened at 11:20 a.m., with Deputy Mayor Alderman Linnell 
in the Chair, to allow His Worship the Mayor to attend to other 
business . 

Council recessed at approximately 12:10 p.m., to reconvene 
at 2:00 p.m. 


The Council reconvened in the Council Chamber at approximately 
2:00 p.m., still in Committee of the Whole, His Worship the Mayor 
in the Chair and the following members present: 

PRESENT His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 
Hardwick, Linnell, Phillips, 
Rankin, Sweeney and Wilson 

UNFINISHED BUSINESS (cont'd) 

1. Hastings Street Beautif ication : 
Pioneer Place 


Earlier in the proceedings the Council received a delegation 
from the Park Board reiterating a request that Pioneer Place be 
turned over to the care, custody and management of the Board, 

MOVED by Aid. Rankin, 

THAT Pioneer Place be handed over to the Park Board in 
accordance with their request, 

- LOST 

2 , Vanier Park: Boat Launching Ramp 

Earlier in the proceedings the Council received a delegation 
from the Park Board in explanation of charges with respect to use 
of the Vanier Park Boat Launching Ramp, A communication on the 
subject dated June 8th was noted. The Council also heard 
Mr. J, Steinberg opposing the charges, 

MOVED by Aid, Adams, 

THAT information from the Park Board on the matter, 
be received, 

- CARRIED 

3 , Day Care Centres 

(a) Licensing and Supervision: 

Group Day Care Facilities in Vancouver 

Earlier in the proceedings Mrs, E, Campbell, Chairman of an 
Ad Hoc Committee on Day Care appeared before Council in support of 
a recommendation 'that money for staff be allowed to the City Health 
Department to license and supervise daytime services for children, 
with coordination, a central referral unit, and a cohesive elllcient 
operation'. Briefs and letters were noted from the following: 


(a) Status of Women Action and Coordinating Council of B.C 

(b) Shaughnessy Heights Church Day Care Centre, 

(c) Board of Directors of St, James Day Care Center. 

Commissioner Sutton Brown reported that reports have been 
requested from the Medical Health Officer on various aspects of 
the matter for Council consideration, 

cont 'd . . . . 
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UNFINISHED BUSINESS (cont'd ) 

Day Care Centres (cont'd ) 

MOVED by Aid, Phillips, 

THAT the whole question be referred to the Standing Committee 
on Health and Welfare, including reports from the Board of Admin- 
istration on the subject, when received, 

- CARRIED 

(b) Summer Day Care Centre and 'In Home' Child Care 

Earlier in the proceedings the Council received delegations 
from concerned mothers asking approval of a proposal for a summer 
day care centre and 'in home' child care arrangement, for working 
mothers . 

MOVED by Aid, Adams, 

THAT the Board of Administration be requested to implement 
the summer day care centre request as soon as possible, on a 
Government fund recovery basis. 

- CARRIED 

MOVED by Aid, Phillips, 

THAT the necessary funds be authorized to provide the 'in 
home' child care arrangement requested, such to be administered 
through the Neighbourhood Services with funds recovered from the 
Government as possible, 

- LOST 

(In considering this motion His Worship ruled the vote would be 
taken on the basis of a grant) 

4. Proposed Anti-Whistling By-laws: 
Trains Boundary Road to Powell Street 

Earlier in the proceedings a representative of the Kiwassa 
Neighbourhood Services Association appeared protesting noise 
pollution caused by trains on the Burlington Northern Railway 
from Boundary Road to Powell Street, 

MOVED by Aid, Bird, 

THAT automatic crossing protection be installed at the 
four railway street crossings at Cordova Street, Raymur Avenue, 
Union Street and Glen Drive, on the basis of the Board of Admin- 
istration report of October 15, 1971, which, in addition to 
cost sharing, gives information with respect to an anti-whistling 
by-law. 

- CARRIED 

5 . Grant: Community Music School 

Consideration was given to a request from the Community 
Music School, supported earlier in the proceedings by a delegation, 
for a grant of $10,000, 

MOVED by Aid, Calder, 

THAT a grant of $5,200 be approved, provided the organization 
receives approval of a like amount under the Canada Assistance Plan. 

- LOST 

6. Policy Changes: 

Welfare and Rehabilitation Department 

A representative of the Unemployed Citizens Welfare Improvement 
Council and the Vancouver Welfare Rights Organization appeared 
earlier in the proceedings asking the Board of Administration report 
of June 13th, adopted by Council on June 20th, be temporarily 
postponed in implementation, that the report be referred to con- 
cerned groups for evaluation and the Standing Committee on Health 
and Welfare meet in this regard to receive representations. Further, 
the Council in future adopt the procedure that welfare policy 
reports be referred to related groups. 

cont 'd . . . . 
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UNFINISHED BUSINESS (cont'd) 


Policy Changes: Welfare and 
Rehabilitation Department (cont'd ) 

MOVED by Aid. Hardwick, 

THAT the Board of Administration report of June 13, 1972, 
and the submissions from the delegation be referred to the Standing 
Committee on Health and Welfare for a meeting of the Committee as 
soon as possible. 

- LOST 


COMMUNICATIONS OR PETITIONS 


1. Delegation Request: 

Kitsilano Area Resources Council 


It was noted that the Kitsilano Area Resources Council 
request an opportunity to appear as a delegation in respect of 
the proposed temporary closure of Yew Street between Cornwall and 
York Streets on Saturday, July 15 to Sunday, July 30, for purposes 
of a pedestrian mall. 

It was advised a report on the matter is expected to be sub- 
mitted to Council on July 4th. It was agreed this delegation be 
heard accordingly. 


2. Passes to Certain Civic Facilities: 
Native Indians from N.W.T. 


MOVED by Aid. Rankin, 

THAT, pursuant to request from the Vancouver Indian Centre 
Society, arrangements be made for passes for approximately twenty 
native Indian young adults who will be visting Vancouver from 
Fort Franklin, N.W.T., to attend the Aquarium, Museum Planetarium 
Complex and the Conservatory at Queen Elizabeth Park. 

- CARRIED 

3. Resolution re Exemption from Import Duty 

and Federal Sales Tax: Sewage Disposal Chemicals 

Consideration was given to a resolution from the City of 
London, Ontario, urging all chemicals used in the treatment of 
sewage in sewage disposal plants be exempt from import duty and 
Federal sales tax. During the discussion of the matter the thought 
was expressed this matter should be referred to the Canadian 
Federation of Mayors and Municipalities which is giving consider- 
ation to matters of this kind. 

MOVED by Aid. Broome, 

THAT the resolution from the City of London be forwarded to 
the Canadian Federation of Mayors and Municipalities and the City 
of London be so advised. 

- CARRIED 

4 . Resolution re Transient Youth 

The Council noted a resolution from the Corporation of the 
City of Penticton on the subject of Transient Youth, for consider- 
ation by way of endorsement. 


MOVED by Aid. Rankin, 

THAT this resolution be received. 


- CARRIED 
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COMMUNICATIONS OR PETITIONS (cont'd ) 

5. Public Hearing: Proposed Development 
around King Edward Avenue and Arbutus Street 

A communication was received from His Worship the Mayor 
advising a Public Hearing has been set for Tuesday, July 18, 1972, 
at 2:00 p.m. to consider requested amendment to the uses and the 
revised scheme of development regarding the property bounded 
generally by King Edward Avenue, Arbutus Street, Valley and 
Eddington Drives. 

MOVED by Aid. Bird, 

THAT this information be received. 

- CARRIED 

6. Additional Vote: 

Greater Vancouver Regional District 

A communication from His Worship the Mayor was noted advising 
that as a result of the Department of Municipal Affairs 1971 
census figures, the City of Vancouver is entitled to one extra 
vote on the Board of Directors of the Regional District. However, 
no one Director may be assigned more than 5 votes. His Worship 
the Mayor recommends the additional vote be given to Alderman 
Wilson, with the new allocation of votes, therefore, being as 
follows : 

Mayor Campbell 5 votes 

Alderman Wilson 5 votes 

Alderman Broome 4 votes 

Alderman Bird 4 votes 

Alderman Sweeney 4 votes 

MOVED by Aid . Bird, 

THAT the allocation of votes by His Worship the Mayor be 
approved . 

- CARRIED 

7. Appointment of Deputy Mayor: 
Quarter commencing July 1, 1972 

MOVED by Aid. Bird, 

THAT, pursuant to recommendation of His Worship the Mayor, 
Alderman Wilson be appointed Deputy Mayor for the quarter commencing 
July 1, 1972. 

- CARRIED 

BOARD OF ADMINISTRATION AND OTHER REPORTS 

A. Board of Administration 

GENERAL REPORT, June 23, 1972 

WORKS AND UTILITY MATTERS 


MOVED by Aid. Linnell, 

THAT the report of the Board of Administration (Works and 
Utility matters), dated June 23, 1972, be adopted. 


CARRIED 


BUILDING AND PLANNING MATTERS 


West Broadway Beautif ication Program 


MOVED by Aid. Broome, 

THAT the report of the Board of Administration (Building and 
Planning matters), dated June 23, 1972, be adopted. 

- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

FINANCE MATTERS 

One day Visit to Toronto: 
City Archivist, 

MOVED by Aid. Phillips, 

THAT the report of the Board of Administration (Finance 
matters), dated June 23, 1972, be adopted. 

- CARRIED 


B. PROPERTY MATTERS 


MOVED by Aid. Calder, 

THAT the report of the Board of Administration (Property 
matters), dated June 23, 1972, be adopted. 


- CARRIED 


C. Delegation Request: 

Hastings-Sunrise Action Council 


The Board of Administration, under date of June 20, 1972, 
referred to plan proposed by the Hastings-Sunrise Action Council 
for the development of the area bounded by Charles, Cassiar, 
Adanac Streets and Boundary Road, and that the organization 
wishes to appear before Council on the matter. The following 
recommendations are made: 


" The recommendations of the report are as follows: 


1. Council refer the whole matter to the Standing Committee 
on Planning and Development, including the following 
recommendations : 


(a) No large scale redevelopment occur in the area 
and the area be developed as a residential 
community . 

(b) Council instruct the Director of Planning and Civic 
Development to prepare a detailed development plan 
for Phase I of the Charles, Adanac, Cassiar and 
Boundary Road area, in consultation with the 
Hastings-Sunrise Action Council, and generally in 
accordance with the following principles proposed 
by the Planning Department: 

(i) the four principles of the residential plan 
as set out on Page 4 of the attached report 

(ii) the four principles re housing as set out 
on Pages 6 and 7 of the attached report 

(iii) the thr^je principles re vehicular and pedes- 
trian circulation as set out on Page 8 of 
the attached report 

(c) Council determine whether City representation on 
the Planning Advisory Committee be by a member of 
Council or by the Director of Planning and Civic 
Development. 


(d) Council request the City Engineer to report further 
on the proposed pedestrian overpass at Cassiar/ 
William, when the detailed plans requested by 
Recommendation (b) above are presented to Council. 

2. Council hear representatives from the Hastings-Sunrise 
Action Council at the Standing Committee meeting. 


Your Board RECOMMENDS that the report of the Director of Planning 
and Civic Development be approved." 

cent 'd . , . , 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 
Delegation Request: 

Hastings-Sunrise Action Council (cont'd) 

MOVED by Aid, Adams, 

THAT the foregoing recommendation of the Board of Administration 
be approved, 

- CARRIED 

D, Report of Standing Committee on 
Planning and Development 
April 20, 1972 


MOVED by Aid. Bird, 

THAT the report of the Standing Committee on Planning and 
Development dated April 20, 1972, be received for information. 

- CARRIED 

E . July 1 : Dominion Day Holiday 

The Board of Administration, under date of June 22, 1972, 
submitted the following report: . 

' The Acting Director of Personnel Services reports as follows: 

"At its In-Camera meeting of June 16, 1972, City Council approved 
the Memoranda of Agreement between the City and the Municipal and 
Regional Employees' Union, and the City and the Vancouver Civic 
Employees' Union (CUPE Local 1004). Both memoranda guarantee 10 
statutory holidays per year, effective July 1, 1972. 

When a statutory holiday falls on a Saturday or Sunday and when 
no other day has been proclaimed in lieu of it, the City may either 
(a) provide each employee with another paid holiday, or (b) provide 
an additional day's pay. In 1972, the July 1 Dominion Day holiday 
falls on a Saturday. 

A survey conducted by this Department has revealed that the 
following offices will be closed on Monday, July 3 in recognition of 
Dominion Day: Provincial Government, Federal Government (including Post 
Office), B.C. Hydro and B.C. Telephone. The Vancouver Board of Trade 
reports that 90 percent of firms doing business on a five-day week 
will close on the Monday. Most of the others will close either on 
the preceding Friday or on both Friday and Monday. Most retail 
stores will close Saturday and open Monday. 

I therefore recommend that employees under the jurisdiction of the 
Municipal and Regional Employees' Union and the Vancouver Civic 
Employees' Union be granted a paid holiday on Monday, July 3 in 
recognition of Dominion Day, and further that this be granted also to 
excluded employees and Senior Staff. 

There are several other employee groups who, due to the provisions 
of existing Collective Agreements, would not normally be entitled to a 
Statutory Holiday which falls on a Saturday. These are as follows: 
Nurses, Foremen, Electrical Inspectors and Technicians, Stagehands 
at the Q.E.T., Lifeguards and Fire Wardens. I further recommend that 
these groups also receive a paid holiday on Monday, July 3. 

In summary, I recommend that: 

I. Staff covered by the Collective Agreements between the City and the 
Municipal and Regional Employees' Union and the Vancouver Civic Employees' 
Union (CUPE Local 1004) be granted a paid holiday on Monday, July 3 in 
recognition of Dominion Day in accordance with the approved Memoranda of 
Agreement, and further that this be granted also to excluded employees 
and Senior Staff. 

cont 'd . . , . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 
July 1; Dominion Day Holiday (cont'd ) 

II. A paid holiday also be granted on July 3 to staff covered by 
Collective Agreements which now provide that a Statutory Holiday falling 
on a Saturday shall not be treated as such. These Agreements are between 
the City and: 

(a) Registered Nurses Association of B.C. 

(b) City of Vancouver Foremen's Association 

(c) I.B.E.W. Local 213 (Electrical Technicians and Inspectors - 

other Electrical Workers to be granted Monday off with 
pay in accordance with Clause 7.2 of their 1971-72 
Collective Agreement) . 

(d) I.A.T.S.E. Local 118. 

(e) Vancouver Fire Fighters' Union (Group II Employees under 

Schedule "A" other than Fire Alarm Operators) . 

III. Employees covered by the Collective Agreements between the Board 
of Parks and Public Recreation and C.U.P.E. Local 1004 (including 
Lifeguards), the Municipal and Regional Employees' Union, and the 
Foremen's Association AND employees covered by the Collective Agreement 
between the Board of Police Commissioners and the Municipal and 
Regional Employees' Union be granted a paid holiday on July 3 in 
recognition of Dominion Day, subject to the approval of those Boards. 

IV. Civic offices and yards be closed to the public all day on 
July 3, 1972. " 

Your Board RECOMMENDS that the above recommendations of the Acting 
Director of Personnel Services be adopted. ' 

MOVED by Aid. Adams, 

THAT the foregoing report of the Board of Administration be 
approved . 

- CARRIED 

F. Additional Court Services: 
Emergency Programs 

The Board of Administration, under date of June 26, 1972, 
submitted the following report: 


" Following the announcement on Wednesday, June 21st, 1972 by the Attorney- 
General that the Province would make Court rooms available to the City 
of Vancouver, and that arrangements would be made for the appointment of 
ten additional Provincial Court Judges, the District Judge His Honour 
Judge L.S. Eckardt and the Provincial Courts Administrator, Mr. George 
Campbell have been in touch with the Provincial officers at the Court 
House in Vancouver to make the necessary arrangements. While detailed 
arrangements have not yet been concluded, it appears that some Provincial 
employees may be available for the staffing of the Court rooms. Such 
employees include Court Clerks and Court Reporters. 

Your Board instructed the Administrative Analyst to review the arrange- 
ments with the District Judge, Court Administrator, the City Prosecutor, 
the Chief Constable and Provincial officers, and to assist with the 
preparation of a report on the matter. 

cont 'd 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Additional Court Services: 
Emergency Programs (cont 'd ) 

The following report has now been received: 

'1. Outline of Court Operation at 

West Georgia Street - Commencing July 4, 1972 

It is the intention of the District Judge to maintain two sessions 
per day per court room, whenever possible during July and August, 
and during September if Court space is available. The type of 
trials to be set in the Court rooms, will include those where the 
person charged with an offence, has pleaded not guilty and is now 
free on bail; also those cases where the trial is expected to occupy 
a court room over a long period of days or weeks. It is also his 
intention to place a number of the permanent Provincial Court Judges 
in the courts at West Georgia Street so that they may be available 
to the persons temporarily appointed as Judges for counsel and 
advice . 

Drug cases and cases where the accused are now being held in 
custody will not, as a general rule, be heard in the West Georgia 
Stree^t Court House, so that the transportation of prisoners and 
the use of Police Constables as guards and security officers will 
be reduced to a minimum. 

While it is hoped that experienced Provincial employees will be 
available, should this not be the case then arrangements will be 
made for the Judge and the Court Reporter to carry out the functions 
of the Court Clerk, which normally include the reading of the charge 
and completion of the documents. 

The Chief Constable is arranging for experienced Police Officers 
to be made available for the position of Court Officer. 

2. Court Administrator's Staff 

The Court Administrator is now examining with senior Provincial 
officials, the possibility of staffing the courts with Provincial 
employees. If such is the case, the City is required to reimburse 
the Province for the salary and fringe benefit costs involved. 
If the Province is unable to provide staff it is proposed to 
contract for this service and the approval of Council is sought 
for this purpose. For estimating purposes 1971 salary scales are 
used as being the best figures obtainable in the present situation, 
actual costs may vary but should not exceed the total estimate. 

In addition to the staff employed within the court rooms at 
West Georgia Street, it will be necessary to establish four 
additional temporary positions at 312 Main Street to supply 
supporting services to the court rooms at West Georgia Street. 
These temporary positions are: 


1 

Calendar Clerk - 

Clerk 

III 

P 

• G. 

17 

$ 563 

1 

Filing Clerk 

Clerk 

II 

P 

.G. 

12 

491 

1 

Document Clerk - 

Clerk 

III 

P 

.G. 

17 

563 

1 

Warrant Officer 



P 

.G. 

19 

673 


The incumbent of the first additional position of Calendar Clerk 
will be employed to prepare the court lists each day; the Document 
Clerk and the Filing Clerk will complete the processing and filing 
of the documents received from the courts, and the incumbent of 
the Warrant Officer position will be employed in the collection of 
fines . 


cont 'd 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Additional Court Services: 
Emergency Programs (cont'd) 

In addition to the additional staff required for the courts at 
West Georgia Street, the Court Administrator recommends that the 
following temporary positions be established: 

3 Recorder Trainees P.G. 10 $ 451 

3 Court Clerks I P.G. 17 563 

These positions to be established to enable Courts 6, 7 and 8 to 
be operated during the months of July, August and September, a 
period when these courts are normally closed to enable the staff 
vacations to be taken. 

Details of the costs of the additional temporary positions noted 
above are shown at Item (5) below. 

3. City Prosecutor's Staff 

The City Prosecutor advises that arrangements are being made to 
obtain the services of a number of suitably experienced members 
of the Bar Association. The practice to date has been that such 
persons are paid on a minimum fee basis of $50.00 per court 
session (% day) . The estimated cost of such services is shown 
at Item (5) below. 

4. Police Department Staff 

The Chief Constable has reviewed the requirements for Court Officers 
to staff the courts at West Georgia Street, and concludes that it 
will be necessary to use a number of 1st Class Constables with 
court experience. Depending upon the final court calendar, it may 
be necessary to employ two Police Constables in each court room each 
day (that is, one for the morning session and one for the afternoon 
session) . There may be a cost item if retired police constables 
are used. 

While the court rooms on West Georgia Street will not be used for 
cases involving custody before the trial, it may be necessary at 
the completion of the trial to take the accused into custody. Every 
endeavour will be made to hear all cases involving custody at 
312 Main Street, and no transportation cost above budget estimates 
should be required. 


5. Estimate of Costs (1971 Rates ) 

(a) West Georgia Street Court House - monthly cost 


1 Court Clerk I 

1 Court Reporter II 

Prosecutors 


P.G. 
P.G. 


17 
23 


$ 


563 
883 
2,200 


Fringe Benefits 25% 
Estimated Cost of One Court 


$ 3,646 
912 


$ 4,558 


Maximum Estimated Monthly cost of 
Ten (10) Courts 


$ 45,580 


cont 'd 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Additional Court Services: 
Emergency Programs (cont *d) 

(b) Support Staff Based at 312 Main Street - monthly cost 


1 Calendar Clerk - Clerk III 

P 

.G. 

17 

$ 

563 

1 Filing Clerk - Clerk II 

P 

.G. 

12 


491 

1 Document Clerk - Clerk III 

P 

.G. 

17 


563 

1 Warrant Officer 

P 

.G. 

19 


673 





$ 

2, 290 

Fringe Benefits 25% 





572 

Estimated Cost per month 




$ 

2, 862 

Court Staff for Courts 6, 7 and 

8 





at 312 Main Street - monthly cost 





(To operate Courts during what 

is 

normally a 




vacation period when these Courts are closed.) 


(e) 


3 Court Clerks I P.G. 17 

$ 

1, 
1, 

c o 

J b o 
848 

Fringe Benefits 25% 

$ 

3, 

201 
800 

Estimated Cost per Month 

$ 

4, 

001 

Summary of Salary Costs - per month 




West Georgia Street - Ten (10) Courts 
Support Staff at 312 Main Street 
Courts 6, 7 and 8 - Extra Staff 

$ 

45, 
2, 
4, 

580 
862 
001 

Estimated Salary Costs Per month 

$ 

52, 

443 

Total Estimated Costs 




(i) July & August 




Salaries and fringe benefits 
Rental of recorder Units 
Contingency - Say $2,500 per month 

$104, 
1, 
5, 

886 
114 
000 

2 months' operation cost 

$111, 

000 

(ii) September 




Salaries and fringe benefits 
Rental of Recorder Units 
Contingency 

$ 

52, 
2, 

443 
557 
500 

1 Additional month's operating cost 

$ 

55, 

500 

(iii) Total estimated cost for 3 months 

$166, 

500 


(iv) This estimate sets out the costs 

anticipated to be expended to reduce the 
present backlog of trials from more than 
2,500 to manageable proportions (approximately 
1,500 cases await trial due to the civic strike, 
as at April 30, 1972 the backlog was approximately 
1,000). The above costs will offset the budget 
savings accrued during the strike period. 



Regular Council, June 27, 1972 


14 


BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Additional Court Services: 
Emergency Programs (cont'd ) 

6. Classification of Additional Temporary Positions 

The classification of the ten additional temporary positions at 
312 Main Street has been discussed with the Department of Personnel 
Services - Classification Division and they concur that the 
positions recommended have been properly classified. It is 
recommended that these positions be filled in accordance with 
the usual personnel procedures and that the termination date for 
the ten temporary positions be September 30, 1972. 

The Business Manager of the Municipal and Regional Employees' Union 
has been advised of the recommendation to establish these temporary 
positions . 

NOTE: The Comptroller of Accounts recommends that the necessary funds 


amounting to an estimate of $16 6,500 be provided from Contingency 
Reserve, adjusted by whatever savings accrued during the strike 
period . 


The Administrative Analyst RECOMMENDS that: 

(1) The Court Administrator, Mr. George Campbell, be empowered 
to make the necessary temporary staffing arrangements for 
the courts at West Georgia Street and together with the 
District Judge and City Prosecutor establish a court schedule 
for the months of July, August and September to utilize the 
court rooms available in the Court House at West Georgia Street. 

(2) The following temporary positions be established at 312 
Main Street: 


effective upon adoption of this report, and terminating 
not later than September 30, 1972. 

(3) The Police Commission be empowered to:- 

(i) Engage suitably experienced persons for the temporary 
positions of Prosecutor, sufficient to meet the 
requirements of the Court program at West Georgia 
Street, at a minimum fee cost per session of $50.00. 

(ii) Supply a sufficient number of 1st Class Constables 
to act as Court Officers at West Georgia Street and 
to make a budget submission should additional costs 
be involved due to use of retired police members. 

(4) The Court Administrator be authorized to rent court recording 
machines and to incur any other incidental costs that may 
arise as a result of the use of the court rooms at West Georgia 
Street. 

(5) The necessary funds be made available in accordance with the 
Comptroller of Accounts' recommendation. 


7 . Summary of Recommendations 


Clerk III 
Clerk II 
Warrant Officer 
Recorder Trainees 
Court Clerk I 


2 
1 
1 
3 
3 


Total 


10 


cont 'd . . . 


2m 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Additional Court Services: 
Emergency Programs (cont'd ) 

(6) The Court Administrator submit a progress report to City 

Council on the implementation of this report not later than 
August 15, 1972. ' 

Your Board RECOMMEND that the foregoing report of the Administrative 
Analyst be approved." 

*(see note below concerning winter court programs) 

* 

N.B. It is the intention of the District Judge and the Court 
Administrator to examine the possibility of commencing 
a program of evening court hearings at 312 and 475 Main 
Street in October, and continuing in subsequent months 
in order to reduce the backlog of cases. The actual 
program will depend in part upon the success of the 
program now recommended and the number of outstanding 
cases during the winter months. A report on the proposed 
program, together with an estimate of costs will be 
submitted on a later date. 

MOVED by Aid. Bird, 

THAT the Board of Administration report dated June 26, 1972, 
in respect of Additional Court Services: Emergency Programs, be 
approved, except that there be two progress reports to cover the 
two months, i.e. one to cover the month of July and another to 
cover the month of August, rather than a progress report by 
August 15, 1972, as referred to in recommendation 6. 

- CARRIED 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Adams, 

THAT the Committee of the Whole rise and report, 


- CARRIED 


MOVED by Aid. Adams, 
SECONDED by Aid. Calder, 

THAT the report of the Committee of the Whole be adopted, 


- CARRIED 
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BY-LAWS 

1. BY-LAW TO REPEAL BY-LAW No. 4620, WHICH 

SUSPENDED THE OPERATION OF CERTAIN SECTIONS 
OF REFUSE, FIRE AND AIR POLLUTION BY-LAWS 

MOVED by Aid. Bird, 
SECONDED by Aid. Phillips, 

THAT leave be given to introduce a By-law to repeal By-law 
No. 4620, being a By-law to suspend the operation of certain 
sections of By-law No. 4531, being a By-law to provide for the 
operation and control of a system of collection and disposal of 
refuse; By-law No. 2193, being a By-law relating to the 
prevention of fire and the control and regulation of buildings 
and premises in the City of Vancouver; and By-law No. 4426, being 
a By-law to control "air pollution", and the By-law be read a 
first time. 

- CARRIED 

MOVED by Aid. Bird, 
SECONDED by Aid. Phillips, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Bird, 
SECONDED by Aid. Phillips, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in 
the Chair. 

- CARRIED 

MOVED by Aid. Broome, 

THAT the effective date of repealing the By-law with respect 
to allowing burning be June 28, 1972. 

- LOST 

MOVED by Aid. Bird, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Bird, 
SECONDED by Aid. Phillips, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Bird, 
SECONDED by Aid. Phillips, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal. 

- CARRIED 


(The By-law received three readings) 


f. 207 
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BY-LAWS (cont'd ) 

2. BY-LAW TO FIX THE AMOUNT TO BE PAID 
ANNUALLY TO THE COMMISSIONERS OF THE 
BOARD OF PARKS AND PUBLIC RECREATION 

MOVED by Aid. Adams, SECONDED by Aid. Broome, 

THAT leave be given to introduce a By-law to fix the 
amount to be paid annually to the Commissioners of the Board 
of Parks and Public Recreation, and the By-law be read a first 
time. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in 
the Chair, 

- CARRIED 

MOVED by Aid. Adams, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED 

(The By-law received three readings) 


MOTIONS 

1. Street Crossing Bonds 
in Commercial Areas 

The following Notice of Motion was submitted at the Council 
meeting on June 20, 1972, seconded this day by Alderman Adams: 

MOVED by Aid. Broome, 
SECONDED by Aid. Adams, 

THAT the Board of Administration be instructed to review 
the policy of the City in requiring Street Crossing Bonds in 
Commercial areas with a view to 

(a) Eliminating the requirement completely, 

(b) The possible requirement of a $10.00 Crossing Fee 
to be additional to the Business License if (a) is 
adopted . 

(c) An initial one time fee to cover Engineering costs 
involved in the proposed crossing. 


The motion was put and 


CARRIED 


Regular Council, June 27, 1972 


MOTIONS (cont'd) 

2. Allocation of Lands for Highway Purposes 

(W/S Windermere St. betw, 22nd and 23rd Avenues) 
(N/W corner Broadway and Hemlock Street) 
(S/W corner 8th Avenue and Hemlock Street) 
(E/S Commercial Drive, South of 13th Avenue) 

MOVED by Aid. Bird, 
SECONDED by Aid. Rankin, 

THAT WHEREAS the registered owners have conveyed to the 
City of Vancouver, for highway purposes, the following 
described lands: 

1. West 8 feet of Lot 23, Block 4, North West Quarter 
of Section 49, Town of Hastings Suburban Lands, 
Plan 1745 


North 2 feet of Lot 18, except the North 8 feet, 
now lane (Plan 4379), Block 331, District Lot 526, 
Group 1, New Westminster District, Plan 590 


3. South 2 feet of Lot 19, except the South 8 feet, 
now lane (Plan 4379), Block 331, District Lot 526, 
Group 1, New Westminster District, Pleui 590 

4. East 10 feet of Lot 55, except the West 7 feet, now 
road. Subdivisions A & B, Block 169, D.L. 264A, 
Group 1, New Westminster District, Plans 1158 & 1771 

AND WHEREAS it is deemed expedient and in the public 
interest to accept and allocate the said lands for highway 
purposes . 

BE IT THEREFORE RESOLVED that the above described lands 
so conveyed be, and the same are hereby accepted and allocated 
for highway purposes, and declared to form and constitute por- 
tions of highway. 

- CARRIED 

3. Property of City and B.C. Automobile 
Association: Smithe Haro Diversion 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Phillips, 

THAT WHEREAS the City of Vancouver owns a parcel of land on 
the west side of Burrard Street, immediately north of the Smithe 
Haro Diversion; 

AND WHEREAS the British Columbia Automobile Association owns 
the adjoining property to the north of the City land: 

AND WHEREAS both parties are contemplating sale of 
respective properties; 

THEREFORE BE IT RESOLVED THAT City Council instruct the 
Supervisor of Property and Insurance to meet with officials of 
the B.C. A. A. to discuss joint sale of properties as a single 
development site and report back to Council with recommendations. 

(Notice) 

Notice was called and recognized by the Chair. 
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ENQUIRIES AND OTHER MATTERS 

Alderman Rankin - enquired with respect to the garbage 

Garbage Pickup pickup schedule and referred to certain 

cases where the pickup has not been 

made for some time. 

The enquiry was answered by Commissioner 
Ryan with a suggestion that any addresses 
given to the Commissioner would be 
checked and advice given as to the anti- 
cipated pickup date. 


Alderman Bird - referred to the action of Council to 

Home Repair Solicitation prevent home repair solicitation but 

that there was a party continuing to 
solicit such business. The Alderman 
felt action should be taken to apprehend. 


Alderman Calder - 
Garbage Pickup: 

- Bi-weekly 

- Contract 


requested the Board of Administration 
report on the following: 

(a) Bi-weekly garbage pickup 

(b) Contracting out of this service. 

His Worship the Mayor referred the 
enquiry to the Board of Administration, 


Alderman Broome - 
Bricks for Gastown 
Beautif ication 


referred to an article in the Daily 
Province respecting supply of bricks 
for Gastown beautif ication project and 
questioned the procedure. 


Commissioner Ryan reported the bricks 
were purchased by the contractor and 
not by the City. 


Alderman Linnell - referred to a complaint respecting 

Maple Tree Square dust arising out of beautif ication 

Beautif ication : Dust work in respect of Maple Tree Square 

and requested the matter be looked 

into . 


Alderman Phillips - referred to a particular tenant/owner 

Tenant/Owner Case case before the Courts outside of 

Vancouver and the owner chose to serve 
a jail term. The Alderman enquired of 
the details and was answered by 
Mr. Bland of the Law Departmen|? ^nd 
Alderman Rankin. 

NOTICE OF MOTION 


1. Multi-Purpose Community Services 
Centre; Champlain Heights 

Alderman Linnell submitted the following Notice of Motion 
which was recognized by the Chair: 

MOVED by Alderman Linnell 

THAT WHEREAS many residents in and around the Champlain 
Heights development are already concerned about the nature and 
quality of community services for their area and have formed 
committees concerned with park development, community schools, 
senior citizen needs, housing, and future Champlain Heights 
development, density, transportation, and land sale; and 


cont ' d. 
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NOTICE OF MOTION (cont'd) 


Multi-Purpose Coitununity Services 
Centre; Champlain Heights (cont'd) 

WHEREAS Champlain Heights, still being developed and 
lacking an established social and community network of services 
could be an ideal place to create a new format for innovative 
health, welfare, recreation, education, police, probation and 
voluntary programmes, for all age groups, their distribution 
and administration; and 

WHEREAS City funds have been approved for a Neighbourhood 
Centre in conjunction with the new elementary school similar 
to the Neighbourhood centres constructed in conjunction with 
Thunderbird and Strathcona Elementary Schools and there has 
been no planning to date regarding programming and administration 
in the Champlain Heights Neighbourhood Services Centre; and 

WHEREAS the next capital plan for the School Board involving 
funding for the Champlain Heights Secondary School comes up in 
1973, and there are no funds in the City's present Five Year 
Capital Plan for a Community Services Centre in conjunction with 
this new Secondary School. 

THEREFORE BE IT RESOLVED THAT: 

(a) Council approve the establishment of a Champlain Heights 
Planning Advisory Committee for the planning and development 
of community programmes as described above together with 
the required buildings. 

(b) The composition of the Champlain Heights Planning Advisory 
Committee and its responsibilities be similar to the 
Britannia Planning Advisory Committee. 

(c) The Health and Welfare Standing Committee be charged with 
the responsibility of preparing in co-operation with 
citizens, public and private agencies, terms of reference 
for the Champlain Heights Planning Advisory Committee which 
will include capital funding and programme budgeting and 
report back to Council. 


The Council recessed at approximately 3:45 p.m. and reconvened 
at an 'In Camera' meeting in the Mayor's Office at approximately 
4:00 P.M. 


(Notice) 


The foregoing are Minutes of the Regular Council meeting 
dated June 27, 1972, adopted on July 4, 1972. 




BOARD OF ADMINISTRATION (WORKS) 1 

June 23, 1972 

The following is a report of the Board of Administration : - 

WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 

RECOMMENDATIONS ; 

1. Granville Bridge Repair 

"On a recent inspection of the above structure it was 
observed that two deck beams had separated from th^ir bearing 
plates. This constitutes a faulty condition that must be repaired 
before winter. Temporary shoring has already been placed. 

The estimated cost of repairs is $9,000. The discovery 
was made too late to include this amount in the 1972 appropriation 
and yet repairs must be made before the 1973 budget is approved." 

I recommend that: 

The sum of $9,000 be appropriated from Contingency Reserve 
for the repairs to the deck beams of Granville Bridge. 

Your Board RECOMMENDS that the foregoing be approved. 


2. Encroachment of House Onto Lane West of Glen Drive From 
Keefer Street, Southerly Lot 6« Block 80. D.L. 181 

"The house known as 102^ Keefer Street is being sold and 
it has been found that it encroaches on to the lane along side 
of the lot. The house was built around the turn of the century 
and encroached upon the adjoining lot. The lane was created by 
subdivision in 196^ thereby creating a lane encroachment. The 
house extends a maximiim of 1,3 feet into the lane. The lane is 
constructed in a manner which makes the encroachment unnoticeable 
and traffic is not impeded. 

I recommend the encroachment of the house situated on Lot 6, 
Block 80, D.L. 181 be validated in accordance with the Encroachment 
By-law with an annual rental of $15.00 (the minimum amount permitted 
under the by-law) in accordance with the recommendation of the 
Supervisor of Property and Insurance. 

Your Board RECOMMENDS that the foregoing be approved. 


FOR ADOPTION SEE PA6E(S) /i Z.— 


Board of Administration, June 23, 1972 

BUILDING AND PLANNING MATTERS 

RECOMMENDATION 

1 . West Broadway Beautif ication Program 

The Director of Planning & Civic Development reports as follows: 

"Stage 1 of a beautif ication program in the area known as 
Broadway West (2800 - 3200 block West Broadway) has been 
under way for some time and preliminary designs have been 
produced by the consultants. These designs make suggestions 
for the closing of three street ends leading into Broadway 
and the completion of mini parks thereon. Preliminary 
discussions have been held with the merchants but the 
proposals have not been formally approved by them or discussed 
in detail with the City Engineering Department. 

These three street ends (Bayswater, Carnarvon and MacKenzie) , 
forming 'T' junctions, had been included last year in a 
street improvement program under the Local Improvement By-law 
that was put forward on the initiative system and were 
approved at a Court of Revision. The work, if carried out, 
would be in conflict with the consultants' proposals on 
beautif ication . 

In order that neither the beautif ication nor the local 
improvement program should be in conflict it is recommended 
that any street improvements on the above-named street ends 
should be deferred until the final decisions are made on the 
beautif ication program." 

Your Board RECOMMENDS that the report of the Director of Planning 
and Civic Development be adopted. 


(BUILDING - 1) 


FOR ADOPTIOK SEE PAGE(S),.../fZ 


Board of Administration, June 23, 1972 (FINANCE - 1) 


FINANCE MATTERS 


RECOMMENDATION 


1. One Day Visit to Toronto by the City Archivist, June 12th, 1972 
The City Clerk reports as follows: 

"The City Archivist attended a National Archivist Conference 
held from June 4th to 9th at Chateau Laurier and at McGill University. 

In 1971 Council placed the Archivist on the roster of officials 
entitled to attend conferences and his attendance this year was in 
accordance therewith. 

At my request, he spent one (1) day in Toronto on June 12th, 
discussing matters pertaining to operations of a City Archives with 
the Archivist for the City of Toronto. The additional cost involved 
is one (1) day leave of absence with pay and travelling expenses of 
$25.00. Owing to the recent strike, this item was not brought forward 
to Council prior to the event. 

I would therefore RECOMMEND that Council approve the leave of 
absence with pay and the travel expenses in the amount of $25.00." 

Your Board RECOMMEND that the recommendation of the City Clerk 
De approved. 


FOR ADOPTION SEE PA6E(S).. 
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BOARD OF ADMINISTRATION 


PROPERTY MATTERS 


JUNE 23. 1972 


RECOMMENDATIONS 


1 . 


Option To Repurchase 


Vancouver Buddhist Church 


The Supervisor of Property and Insurance reports as follows 

"City Council on October 19th, 1971 approved the sale of 
Lot 17, Block 3, D.L. 735 and 728 Fraserview to the Vancouver 
Buddhist Church for $34,700.00, subject to the following 
conditions:- 


Because of the purchaser's financial arrangements existing on 
the adjoining land which prevents registration of the City's 
option to repurchase, the Law Office recommends that the pur- 
chaser enter into a registrable statutory covenant to secure 
performance of its obligation not to use the above property 
for other than church purposes for a period of fifteen years 
from the sale date. Such an agreement would be more appropriate 
in the circumstances than the Option to Purchase previously 
recommended . 

This would adso afford the same protection and allow the 
Vancouver Buddhist Church to consolidate the two lots." 

Your Board 

RECOMMENDS the foregoing recommendations of the Supervisor of 
Property & Insurance be adopted. 


2. Request for Cancellation of the 
Sale of Champlain Heights 


The StQMrrLsor of Property & Insurance reports as follows: 

"Reference is made to the Board of Admijiistration Property Matters re- 
port of May 5th, 1972, adopted by Council on May 9th, 1972, (subject: 
sale of residential lots. Area B, Chanplain Heights), wherein an 
offer from James Walter and Winifred Mtay Collins to purchase lot No. 
82, D.L. 33U, at the fixed price of $16,600.00 was approved. 


(1) 


Consolidation with Lot A, Block 3, D.L. 735 and 
728 Fraserview, the existing church site to the 
East. 


(2) 


That an option in favour of the City be granted 
for a period of 15 years enabling the City to 
repurchase its property at the sales price in 
the event the site is used for other than church 
purposes. 


( continued ) 


Board of Administration, June 23, l-^-Ya . . . (PROPERTY MATTERS - 2) 


Clause No. 2 (Continued) 


Mr. Collins advises hj letter dated June l5th, 1972 that he has re- 
ceived unexpected instructions that he must relocate his place ol work 
outside the City of Vancouver and therefore, no longer wishes to buy 
the property. He therefore requests cancellation of the sale and the 
return of his deposit in the amount of $830.00. 

Because of the strike, the sale has not been processed and the deposit 
cheqiie is still held by the City. There is an active interest in this 
area, and there will be no difficulty in the resale of the lot. 

RECOMMENDED that the request for cancellation of the sale of Lot 82, 
D.L. 33U to James Walter and Winifred May Collins be approved and their 
deposit in the amount of $830.00 be returned. 

Your Board 

RECOMMEHDS the foregoing recommendation of the Supervisor of Property and 
Insurance be adopted. 


FOR ADOPTION SEE PAGE(S) //£ „ 


REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


April 20, 1972 

A meeting of the Standing Committee of Council on Planning 
and Development was held on Thursday, April 20, 1972, at 2:15 p.m. 
in #2 Committee Room, third floor. City Hall. 

PRESENT: Alderman Bird (Chairman) 

Aldermen Broome, Calder, Hardwick, Linnell, 
Phillips, Rankin and Wilson. 

ABSENT: His Worship the Mayor 

Alderman Adams (Civic Business) 
Alderman Sweeney (civic Business) 


1 . Minutes 

The Minutes of the meeting of March 9, 1972, were adopted. 

PART II 

The following actions of the Committee are submitted to Council 
for information. 

INFORMATION 

2. Suburban Commercial Study 

Under date of March 1, 1972, the Board of Administration 
submitted to Council the 'Suburban Commercial Study' report 
prepared by the Planning and Civic Development Department. 
That report recommended that it be referred to your Standing 
Committee on Planning and Development for discussion and 
recommendation and also that the report be distributed to the 
Vancouver City Planning Commission and interested groups for 
information. 

Council, at its meeting March 14, 1972, adopted the 
recommendations and your Committee met this day to receive a 
Report Reference from the Director of Planning and Civic 
Development on this particular study. 

The Director of Planning and Civic Development advised 
that this report was one of a series which had been drawn on 
the material supplied for and the conclusions of the 1971 
Urban Renewal Study. This report suggests policies and goals 
for various parts of the City. 

The Assistant Director - Advanced Planning and Research, 
with the assistance of slides and other graphic material, 
showed the members of your Committee present, how the various 
suburban commercial areas of the City had been developed and 
were continuing to change with the dynamics of the City's 
growth generally. The Assistant Director - Advanced Planning 
and Research discussed the one regional shopping centre 
(Oakridge) and the district centres in relationship to 'strip' 
development, the depth of the suburban commercial development 
and the location of these suburban commercial areas along 
streets. It was noted that most of the suburban commercial 
areas studied depend upon City streets for parking. 


cent ' d 


standing Committee on Planning & Development 
April 20, 1972 


. 2 


Clause 2 continued 


The Assistant Director - Advanced Planning and Research 
also pointed out to the members of your Committee that certain 
of the areas were becoming more automobile-oriented in their 
goods and services and that some were providing specialized 
services and some of these suburban commercial areas were 
remaining local/commercial. 

Your Committee reviewed the report and the information 
supplied by the Director of Planning and Civic Development and 
the Assistant Director - Advanced Planning and Research and 
noted that a series of sub-centre studies were being started 
along with other objected studies by the Planning and Civic 
Development Department. Your Committee reviewed generally the 
material supplied in the report and noted that copies of the 
report had been circulated to the general public and the 
Vancouver City Planning Commission by the Department and 
therefore 

RESOLVED that this report be received and tabled pending the 
receipt by the Director of Planning and Civic Development of 
comment from the Vancouver City Planning Commission and other 
outside interested parties for report back to this Committee. 


The meeting adjourned at approximately 3:30 p.m. 


* * * * * 


FOR ADOPTION SEE PAGE(S) ../ff . 


CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 

A Regular meeting of the Council of the City of Vancouver 
was held on Tuesday, July 4, 1972, in the Council Chamber, at 
approximately 9:30 a.m. 

PRESENT: His Worship the Mayor 

Aldermen Adams, Broome, Calder, Hardwick, Linnell, 
Phillips, Rankin, Sweeney and Wilson 

ABSENT : Alderman Bird 

CLERK TO THE COUNCIL : R. Thompson. 

PRAYER 

The proceedings in the Council Chamber were opened with 
prayer . 

'IN CAMERA' MEETING 

The Council agreed to an 'In Camera' meeting later this day. 

ADOPTION OF MINUTES 

MOVED by Alderman Broome , 
SECONDED by Alderman Linnell, 

THAT the Minutes of the Special Council Meeting (Public 
Hearing), dated April 20, 1972, be adopted. 

- CARRIED. 

MOVED by Alderman Broome , 
SECONDED by Alderman Linnell, 

THAT the Minutes of the Regular Council Meeting (including 
'In Camera'), dated June 27, 1972, be adopted. 

- CARRIED. 

CgyiMITTEE OF THE WHOLE 

MOVED by Alderman Adams, 
SECONDED by Alderman Linnell, 

THAT the Council resolve itself into Committee of the Whole, 
His Worship the Mayor in the Chair . 

- CARRIED. 

DELEGATIONS 

Delegations were heard by Council on a variety of matters: 

(a) Champlain Heights: 
Sites 19 and 20 

Delegations were heard from United Co-operative Housing 
Society (Mrs. S. Schmid) , and Fraserview Killarney Area Council 
(Rev. Erb and Mrs. Vanstone) . A brief was submitted by Mrs. Schmid. 


213 


Regular Council, July 4, 1972 2 

DELEGATIONS (continued) 

(b) Indigent Burials 

On the subject of a contract for indigent burials, delegations 
were heard from the Vancouver Funeral Directors (Mr. W. S. Owen), 
First Memorial Services Ltd. (Mr. W. A. Street); and City Memorial 
Undertaking Services Ltd. (Mr. Ronald W. Cannon). Briefs were 
presented by Mr. Owen and Mr. Cannon. 

(c) Proposed Closure of Yew Street, 
from Cornwall Ave, to York Ave. 

Delegations were heard from the Kitsilano Area Resources 
Council (Mr. Brian Mason), Kitsilano merchants (Mr. Wood), 
Kitsilano Ratepayers Assoc. (Mr. G. F. Moul) , and Kitsilano Chamber 
of Commerce (Evelyn Dykes). An additional delegate, Mr. F. 
Coletta, appeared on behalf of those merchants reported by him to 
be in favour of the project. 

(d) Vancouver Public Aquarium 
Assoc.: Financial Problem 

Dr. M. Newman, and Mr. David Lawson, President of the Van- 
couver Public Aquarium Association, appeared in support of their 
request for a grant. 


During the hearing of delegations, and at approximately 
10:45 a.m., the Council recessed to reassemble in the Mayor's Office 
to hold an 'In Camera' meeting. The Council reconvened in open 
session in the Council Chamber at 11:15 a.m., with the same personnel 
present. The Council recessed at approximately 12:00 noon, at which 
time the last of the delegations had been heard. 

The Council, still in Committee of the Whole, reconvened at 
2:00 p.m. in the Council Chamber with the following members present: 

PRESENT : His Worship the Mayor 

Aldermen Adams, Broome, Calder, Hardwick, 

Linnell, Phillips, Rankin, Sweeney 
and Wilson 

ABSENT : Alderman Bird 

UNFINISHED BUSINESS 

Indigent Burials 

On March 28, 1972, Council deferred further action, in 
response to a request for the hearing of a delegation. 

At today's Council meeting, the group of Vancouver Funeral 
Directors was represented by Mr . W. S. Owen, First Memorial 
Services Ltd. by Mr. W. A. Street, and City Memorial Undertaking 
Services Ltd. by Mr . R. W. Cannon. 

On March 28, 1972, Council had before it a Board of 
Adminds tration report, dated March 27, 1972, which set out the 
immediate history of this matter, and contained a recommendation. 
The report reads as follows: 


cont 'd . 
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UNFINISHED BUSINESS (cont'd ) 

Indigent Burials (cont 'd ) 
« ~~~ 

•The Director of Welfare and Rehabilitation reports as 
follows: 

•'On February 8, 1972, City Council rescinded a resolu- 
tion of January 11, 1972 and passed the following resolution: 

"That .this whole matter be referred to the Board of 
Administration to negotiate with the Vancouver Funeral Directors, 
the details, including the cost to the City, to provide the 
service of handling indigent burials, for a set term of three 
years . 

In cooperation with the Corporation Counsel, the 
Director of Welfare and Rehabilitation has negotiated a 
<;ontract with eleven Vancouver Funeral Directors. We had 
assumed that the group of eleven included all Vancouver . 
based funeral homes. Within the past week we discovered 
that there is one additional funeral home and are currently- 
exploring whether this company is interested in participating 
in the same contract. In consideration of this development, 
it v/ill be necessary to make provision for the inclusion of 
additional funeral homes that may become established in the 
City of Vancouver during the period of the contract. The 
inclusion of any additional funeral homes would be on the 
basis of their ability to meet the specifications and terms 
of the contract. 

This new contract will replace the current contract with 
First Memorial Services Limited which expires on April 7, 1972, 
The new contract is for a term period slightly in excess of 
three years, namely April B] 1972 to April 30, 1975. 

The new contract can be terminated by either party 
following sixty days notice. 

Under the new contract, the cost for the burial of 
indigents will be $170.00 plus $5.00 where clergy is required. 
This amount is $10.00 loss than the existing contract with 
First Memorial Service Limited. There is no reduction in 
quantity or quality of service. 

Application of the new contract will necessitate 
our Department ansir;ning a particular month to a particular 
funeral home. This same procedure was follov/ed prior to 
the present arrangement with First Memorial Limited, 

RECOmENDATION: 

THAT a contract for Indigent Burials be entered into 
vdth any or all funeral homes located and in business in the 
City of Vancouver on the basis of the contract specifications 
and for a price cf $175 per indigent burial, including ninis- 
terial servicRS, the contract to be on a terra definite from 
April •'5. 1972 to Arrn 30, 1975, and satisfactory to the 
Corporavion CriuiUTol. 

YOUH BOARD RnCOMMKMDS that the foregoing report from the 
Director of Welfare and RH].r;bilitotion be ciiprovcd by Council,' 

(dated March 27, 1972) 


In summary the three delegations made the following requests: 

W.S. Owen An agreement with the Vancouver 

Funeral Directors 
W.A. Street A call for tenders 

R.W. Cannon Consideration of a bid to do the 

services 

In addition the Council received a letter dated June 28 1972 
from Forest Lawn which was in the form of a bid to provide 
funeral services for the City. 
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UNFINISHED BUSINESS (cont'd) 

Indigent Burials (cont'd ) 

MOVED by Aid. Rankin, 

THAT the Board of Administration be requested to arrange 
for the calling of tenders, or bids, for the provision of funeral 
services in the City in respect of indigent persons, it being 
understood that the bid call will be based on a one-year contract 
and it will stipulate that Vancouver churches will be used 
for services if so desired by patrons of the funeral parlour 
having the City burials. 

- CARRIED 

A recorded vote was called for and the vote was as follows: 


FOR THE MOTION 


Alderman 
Alderman 
Alderman 
Alderman 
Alderman 
Alderman 


Broome 

Calder 

Hardwick 

Linnell 

Phillips 

Rankin 


AGAINST THE MOTION 

His Worship the Mayor 
Alderman Adams 
Alderman Sweeney 
Alderman Wilson 


The motion was declared carried. 

COMMUNICATIONS OR PETITIONS 


1. 1974 Grey Cup Game: 

Receipt of Vancouver's Invitation 

MOVED by Aid. Adams, 

THAT the letter dated June 15, 1972, from the Canadian 
Football League acknowledging receipt of the City's invitation 
to hold the 1974 Grey Cup Game in Vancouver, be received for 
information . 

- CARRIED 


2. Conference: Canadian Association of 
Housing and Renewal - Saint John, N.B . 

MOVED by Aid. Adams, 

THAT the communication from Mayor Lockhart, Mayor of the 
City of Saint John, New Brunswick, inviting representation from 
the Vancouver City Council to the 1972 Conference of the Canadian 
Association of Housing and Renewal, to be held from September 10 
to 12, be received for information. 

- CARRIED 

3. Block 42 Presentation of Plans: 
Pacific Centre Limited 


In response to a written request dated June 30, 1972, by 
Pacific Centre Limited, it was, 

MOVED by Aid. Phillips, 

THAT the Council agree to include a presentation by Pacific 
Centre Limited of their plans in connection with Block 42, as a 
part of the July 18th Agenda of Council. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS 

A. Board of Administration, 

GENERAL REPORT, June 30, 1972 

Works and Utility Matters 

Closure of Lane: North of Charles Street 
at Kamloops Street - Canada Safeway (Clause 1 ) 

The Board of Administration submitted a recommendation for 
the closing of the east-west lane North of Charles Street and 
Westerly from Kamloops Street. Alderman Rankin brought to the 
attention of Council some of the problems being faced as a 
result of the operation of the store in question as a discount 
store which he said made it a City-wide service rather than a 
local service. 

MOVED by Aid. Rankin, 

THAT Clause 1 of the report of the Board of Administration 
(Works and Utility matters), dated June 30, 1972, be tabled to 
the next meeting of Council and in the meantime a Report 
Reference be arranged on the Safeway establishment at this 
location . 

- CARRIED 

Planting Trees in Downtown Area (Clause 5 ) 

The Board of Administration submitted a comprehensive report 
on the question of planting of trees in the downtown area, pro- 
posing a program involving the planting of trees in the ground 
rather than in planters. 

MOVED by Aid. Broome, 

THAT Clause 5 of the report of the Board of Administration 
(Works and Utility matters), dated June 30, 1972, be referred 
to the Standing Committee on General Purposes for discussion 
with parties involved and for recommendation to Council; 

FURTHER THAT a Report Reference be presented to the 
Committee by the City Engineer and Superintendent of Parks, 
and the Downtown Business Association be invited to participate 
in the discussions. 

- CARRIED 

Yew Street: Request of Closure 

Cornwall Avenue to York Street (Clause 7 ) 

The City Engineer, through the Board of Administration, 
reported on requests for the street closing noted above for the 
purpose of creating a pedestrian mall intended to provide social 
and recreational space for residents of Kitsilano. The Board 
of Administration submitted the City Engineer's report for con- 
sideration of Council and proposed a list of conditions to be 
applied if Council approves. 

MOVED by Aid. Rankin, 

THAT the closure of Yew Street from Cornwall Avenue to York 
Street be approved, subject to the conditions set out in Clause 7 
of the Board of Administration report. 

- LOST 

MOVED by Aid. Sweeney, 

THAT the requested street closure for the creation of a 
pedestrian mall be not approved at the location proposed, being 
Yew Street from Cornwall Avenue to York Street. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Balance of Works and Utility Matters 

MOVED by Aid. Adams, 

THAT Clauses 2, 3, 4 and 6 of the report of the Board of 
Administration (Works and Utility matters), dated June 30, 1972, 
be adopted. 

- CARRIED 

Building and Planning Matters 

MOVED by Aid. Broome, 

THAT, in respeCt of the report of the Board of Administration 
(Building and Planning matters), dated June 30, 1972, Clause 1 be 
adopted and Clause 2 received for information. 

- CARRIED 

Fire and Traffic Matters 

Pacific National Exhibition 
Stables and Fire Safeguards 

In connection with the report of the Board of Administration 
(Fire and Traffic matters), dated June 30, 1972, a letter, dated 
July 3, 1972, was received from the B.C. Jockey Club requesting 
that the Club and the Horsemen's Benevolent and Protective 
Association be allowed to make representations to Council. 

MOVED by Aid. Wilson, 

THAT consideration of thi« clause regarding P.N.E. stables 
and fire safeguards be postponed to July 18, 1972, and arrange- 
ments be made to have representation from the B.C. Jockey Club, 
Horsemen's Benevolent and Protective Association, P.N.E. , Fire 
Chief and the Medical Health Officer. ♦ _ CARRIED 

Finance Matters 

MOVED by Aid. Adams, 

THAT, in respect of the report of the Board of Administration 
(Finance matters), dated June 30, 1972, Clauses 1, 2 and 4 be 
adopted and Clause 3 received for information. 

- CARRIED 

B. Personnel Matters, 
June 30, 1972 

Additional Committee Clerk and Salary Review: 
City Clerk's Department (Clause 2) 


It was agreed to defer consideration of this clause to an 
'In Camera' meeting this day. 

MOVED py Aid. Phillips, 

THAT Clauses 1 and 3 of the report of the Board of Adminis- 
tration (Personnel Matters, Supplementary), dated June 30, 1972, 
be adopted . 

- CARRIED 

C. Property Matters, 
June 30, 1972 

Sale of Property: E/S Wall Street 

Between Dundas and Oxford Street (Clause 4) 

It was agreed to defer consideration of this clause to an 
'In Camera' meeting this day. 

MOVED by Aid. Broome, 

THAT Clauses 1, 2, 3 and 5 of the report of the Board of 

Administration (Property matters), dated June 30, 1972, be 
^^opted. _ CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont^d ) 

D. Champlain Heights: 
Sites 19 and 20 


The Board of Administration, under date of June 28, 1972, 
submitted a report dealing with the method of disposal by the 
City of Sites 19 and 20 in Champlain Heights. The report of 
the Board, which was prepared by the Director of Planning and Civic 
Development, the Director of Finance, and the Director of Social 
Planning /Community Development, contains a resume of the matter, 
some statistical information with regard to income levels for 
private and public housing, and develops four methods of marketing 
the property: 

1. Competitive price 

2 . Competitive design with fixed price 

3. Competitive design and minimum price 

4. No competition - direct sale. 

The report of the Board concluded with the following re- 
commendations . It is noticed that No. 3 is in the form of a 
Consideration. 


- RECOMMENDATIONS ; 

It is RECOMMENDED THAT: 

1. Linear townhouse Sites 12 and 13 be sold on the basis 
of highest bid in accordance with Council's resolu- 
tion of November 15th, 1971 and in addition that townhouse 
Site 14 be sold on the same basis. 

2. Townhouse Sites 19 and 20 be marketed for housing in 
approximately the $25, 000-$30, 000 price range. 

3. City Council select the method of marketing Sites 
19 and 20 to be one of the following: 

(a) competitive price 

(b) competitive design and fixed price 

(c ) competitive design and minimum price 

4. City Council instruct its officials to consult with 
Central Mortgage and Housing Corporation and the 
Greater Vancouver Regional District as to the 
possibility of interspersing within the development 
of Sites 19 and 20, approximately 10% of the units 
for sale directly to C.M.H.C. for subsidized rental 
housing or for sale direct to low-income persons as 
determined by C.M.H.C. This matter, together with 
conditions of sale would subsequently be reported to 
Council for approval. 

5. The Conditions of Development pertaining to Sites 
12, 13, 14, 19 and 20 be amended to: 

(a) reduce the unit density from 18 units per net 
acre to 16 units per net acre 

(b) increase the site coverage of buildings, parking 
and vehicular access to 45% of the total site 
area and be generally in accordance with 
Appendix V. 

Your Board RECOMMENDS that the report of the Director of Planning 
and Civic Development, the Director of Finance and the Director 
of Social Planning/Community Development be approved. 


cent 'd , 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Champlain Heights: 
Sites 19 and 20 (cont'd) 

The Vancouver City Planning Commission, by letter dated 
June 30, 1972, asked that the subject matter be deferred so 
that the Commission could report to Council following its 
meeting with the members of the Area Council. 

MOVED by Aid. Broome, 

THAT the report of the Board of Administration, dated 
June 28, 1972, re Champlain Heights, Sites 19 and 20, be tabled 
pending the submission of a report from the Vancouver City 
Planning Commission following its meeting with the Area Council. 

- CARRIED 

E. Vancouver Public Aquarium Association: 
Request for Financial Assistance 

The Board of Administration submitted a report, dated 
June 30, 1972, prepared by the Director of Finance, commenting 
on the request for financial assistance by the Vancouver Public 
Aquarium Association. The Vancouver Public Aquarium Association 
request, and the comments of the Director of Finance, were submitted 
by the Board of Administration for Council consideration. 

The request of the Aquarium Association was set out in its 
letter of June 21, 1972, and is in the form of a request for 
financial aid because of the loss of $53,222 in revenue arising 
out of the loss of business caused by the recent strike of civic 
employees. The Aquarium Association noted that it has been required 
to borrow funds from the bank to meet its current obligations. 

The Council considered whether to assist the Association 
and if so, in what form. A series of motions were offered 
dealing with a grant in the following amounts to be made to 
the Association and which were put by the Chair in the order 
of the largest amount first. 

MOVED by Aid. Broome, 

THAT, in accordance with the request of the Vancouver Public 
Aquarium Association, a grant in the amount of $53,220 be made 
to the Association to assist the Association in meeting financial 
obligations arising out of the effects of the strike of Civic 
employees . 

- LOST 

MOVED by Aid. Rankin, 

THAT, in accordance with the request of the Vancouver Public 
Aquarium Association, a grant in the amount of $40,000 be made 
to the Association to assist the Association in meeting financial 
obligations arising out of the effects of the strike of Civic 
employees . 

- LOST 

MOVED by Aid. Linnell, 

THAT, in accordance with the request of the Vancouver Public 
Aquarium Association, a grant in the amount of $30,000 plus an 
additional $10,000 if matched by senior governments, be made to 
the Association to assist the Association in meeting financial 
obligations arising out of the effects of the strike of Civic 
employees . 

- LOST 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Vancouver Public Aquarium Association: 
Request for Financial Assistance ( cont 'd) 

MOVED by Aid. Adams, 

THAT, in connection with the financial problems arising 
out of the recent strike of Civic employees which have materially 
reduced the revenues of the Association, a grant in the amount 
of $30,000 be made to the Vancouver Public Aquarium Association 
and they be advised that they may, if they wish, make a further 
approach to Council at the end of October for further assistance 
if required, such application to be accompanied by appropriate 
financial statements. 

- CARRIED BY THE 
REQUIRED MAJORITY. 

F. Van Dusen Botanical Gardens: 

Establishment of Position of Director 

The Board of Administration, under date of June 27, 1972, 
submitted the following report: 


The Board of Parks and Public Recreation at its meeting of December 
13, 1971, resolved: 

"THAT the Board request City Council to establish, as soon 
as possible, a new position of 'Director' for the Van Dusen 
Botanical Gardens, so the Board may proceed with advertising 
and appointment." 

The A/Director of Personnel Services and the Administrative Analyst 
have now reviewed the request with the Superintendent and Deputy 
Superintendent of Parks and report as follows: 

1, Administrative Analyst's Report 

"City Council approved a development permit for the construction of 
the Van Dusen Gardens on June 18, 1970. Final approval of $2,000,000 
for the purchase of the property was approved following ratification 
of an agreement with the Provincial Government and the Vancouver 
Foundation on June 15, 1971. 

The landscape development was commenced in September 1971, and it is 
estimated that basic development will be completed in 1975 at an 
initial cost of $666,666. 

It is expected that this operation will eventually become revenue 
producing and self-supporting. 

Attached to this report is a summary of the purpose of the Botanical 
Gardens, an outline of plantings, the relationship of the Van Dusen 
Botanical Gardens to the University Botanical Gardens and a probable 
staff complement. 

RECOMMENDATION 

I recommend that a new position be established in the Park services 
in accordance with the report of the Acting Director of Personnel 
Services which follows, and auto allowance be granted on the regular 
basis." 

2. Report of the A/Diroctor of Personnel Service s 

"I have reviewed the proposed duties and responsibilities of one new 
position of Curator - Van Dusen Botanical Garden. 

The incumbent will perform specialized supervisory and administrative 
work in directing and coordinating the work of staff involved in the 
day-to-day operation of the Van Dusen Botanical Garden. Initially, 
the Curator will direct the planting and cataloguing of plant 
material throughout the gardens. Under the general direction of the 
Deputy Superintendent of Parks, an employee of this class will plan, 
organize and assess the operation of the garden; plan, direct and 
review the work of subordinates; will maintain liaison with the 
Advisory Board (Botanic Garden) , other associations and groups, and 
will assist in the development of a variety of educational programs. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


Van Dusen Botanical Gardens: 
Establishment of Position of Director 
(cont *d) 


I have prepared and attached a new class specification of Curator - 
Van Dusen Botanical Garden, No. 1046 to describe the duties to be 
performed. 

This position is to be excluded from the bargaining unit as the 
incumbent will have the authority to engage and dismiss staff, 
will have access to confidential files and information relating 
to and will participate in making a number of recommendations 
for changes in methods and procedures of operation that may 
affect wage and/or salary rates, work loads, working conditions, 
manpower development or reductions, changes or increases in 
employment . 

The estimated recurring annual cost of this proposal determined 
by the final step in the pay range at 1971 (2nd half) rates and 
including fringe benefits at 23% and regular auto allowance will 
be $16,446. 

SUMMARY 

Incumbent Proposed Classification Effective Date 

New Position Curator - Van Dusen Botanical When adopted 

Garden 
P.G. 27 ($883-1060) 

RECOMMENDATION 

There is no comparable external match for this position and 
internally it is equitab]y rated at Pay Grade 27 ($883-1060) and 
I recommend it so be classified effective when adopted. 

I further recommend that advance approval be granted to appoint 
to this position up to and including the top step of the salary 
range . 

The probationary period will be one year." 

3. Report of the Superintendent of Parks 

"I concur with the reports of the A/Director of Personnel Services 
and the Administrative Analyst and recommend that the salary, fringe 
benefits and auto allowance costs of the position be charged to the 
cost of development until completed in 1975." 

4 . Summary of Recommendations 
It is recommended that: 

(a) a permanent position of "Curator - Van Dusen Gardens" be 
established at Pay Grade 27 ($883-1060) 1971 rates and auto 
allowance be granted on the regular basis. 

(b) the class specification for the position (#1046) be adopted. 

(c) approval be granted to appoint to this position up to and 
including the top step of the salary range. 

(d) the position be excluded from the bargaining unit. 

(e) the costs of the position be charged to the cost of development 
until completed. 


Your Board RECOMMEND approval of the foregoing recommendations. 

MOVED by Aid. Hardwick, 

THAT the foregoing report of the Board of Administration 
be approved. 

- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

G. Overtime Work and Temporary Help 
required resulting from Strike 

The Board of Administration, under date of June 30, 1972, 
submitted a report dealing with overtime work and temporary Krelp 
required to recover from the effects of the strike of Civic 
employees in the Civic Departments, Park Board and Police 
Department. The report is in two parts, part I dealing with 
recommendations and part II proposing items for Council 
consideration , 

Civic Departments 

The following is extracted from that portion of the Board 
of Administration report dealing with Civic Departments: 


Details Amount Amount 

Requested Recommended 
$ $ 

Finance Department 

1. Assessment Division 

(a) Field work for 1973 land, building, 
machinery and business tax rolls and 

1972 supplementary business tax rolls 49,711 

(b) Land registry office oiimership changes, 

sales analysis, clerical work, etc. 7.677 

57.388 57,388 

2. Accounts Division 

(a) Payroll up-dating and adjustments 2,207 

(b) General Accounting 380 

2.587 2,587 

3. Data Processing Division 

(a) Voters lists - key punching 1,200 

(b) Payroll, tax receipts and assessment 

key punching 630 

1.830 1,830 

4. Purchasing Division 

(a) Furniture and equipment purchases 3,357 1,187 

(b) Invoice processing 313 313 

3.670 1.500 

5. Property & Insurance Office 

(a) Clerical and inspection work 212 212 


En gineering Department 

1. Office of City Engineer 

(a) Clerical and filing backlog 200 

2. Planning & Control Division 

(a) Vehicle maintenance and clerical work 1,530 

3. Sanitation Branch 

(a) Clean-up of refuse 30,000 


63.517 


31.730 31.730 


cent 'd , 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Overtime Work and Temporary Help 
required resulting from Strike (cont'd) 


Department of Permits and Licenses (Note 1) Amount Amount 

1. Administrative, Inspection and Development Requested $ Recommended $ 
Divisions 15,500 5,000 

2. Construction Division 

(a) Office cleaning and building repairs A, 705 

20.205 5.000 

Note 1. An interim allowance of $5,000 is being recommended pending further review 
of the catch-up work proposed by the Director of Permits and Licenses. 

City Clerk 

1. General Office 

(a) General office. Council and Committee 

clerical work 543 543 

2. Voters' List Division 

(a) Voters' List preparation 4.979 4.709 


5.522 5.252 


Planning & Civic Development 

(a) Zoning and development permits 1,800 500 

(b) Drafting 520 520 

(c) Clerical 1.250 500 

3.570 1,520 


Health Depart mc^ n t 

1. City Analyst^ Laboratory 

(a) Coroner's toxicology cases 2 »512 2,512 

Personnel Services Department 

(a) Employment and training 1,394 500 

(b) Compensation and records 700 605 

(c) Labour relations . 190 


2^284 1,105 


Provincial Court 


(a) Clerical work in criminal division 558 

(b) Clerical work in traffic division 328 


886 886 


Total All Civic Departments $ 132.396 $ 111.522 


MOVED by Aid. Broome, 

THAT, in accordance with the recommendation of the Board 
of Administration and as set out in detail in the foregoing 
excerpt from the Board's report, an amount of $111,522 be 
approved for essential overtime work and temporary help for 
Civic Departments, re catch- up work required due to the strike, 
subject to a further review of the requirements of the Depart- 
ment of Permits and Licenses. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Overtime Work and Temporary Help 
required resulting from Strike (cont'd) 

Park Board Overtime and Temporary Help Requirements 

The Board of Administration reported on the following summary 
of funds requested by the Park Board: 

A. Operating Accounts 

1. Parks General 

(a) Clean-up litter, extra grass etc. $ 58,000 

(b) Rejuvenate, fertilize and weed control- 
turf and planted areas 15,000 


Stanley Park 

(a) Forestry replanting, restoration and 

brush control 10,000 

(b) Garden fertilizing, weed control, 

clean-up etc. 17,300 

(c) Brockton Point clean up track 

resurfacing, etc. 2,100 

(d) Sports area clean-up 3,000 


73,000 


32,400 


3. Sunset Nursery 

(a) Weed clean-up, spraying and control 

4. Surrey Tree Nursery 

(a) Weed clean-up, spraying and control 

(b) Loss of young trees and trimming 


Queen Elizabeth Park 

(a) Clcan-up and weed control 

(b) Plant and lawn rejuvenation and 
fertilizing 


6. Central Park 

(a) Clean-up and weed control 

(b) Renovate greens and fairways 


2,550 
2.200 


14,600 
3.700 


4,600 
1.500 


$ 5,100 


4,750 


18,300 


6,100 


7. Works and Buildings 

(a) Damage, glass breakage and loss of 
re fust drums 

Total Parks Operating Accounts 


2,358 


$142,008 


B . Bloedel Conservatory 

$ 1,300 
3.450 

$ 4.^50 

Profits and losses from the operation of the conservatory are trans- 
ferred to a reserve. The accumulated profits held in this reserve at December 
31, 1971, which can be used only for conservatory purposes, amounted to $18,580. 
The Director of Finance recommends that the foregoing extra-ordinary costs of 
$4,750 due to the strike be charged against the Bloedel Conservatory accumulated 
profits of prior years. 


(a) Replace displays 

(b) Repair damage to dome, lights 
and lantern 


cont 'd . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Overtime Work and Temporary Help 
required resulting from Strike (cont'd) 

Park Board Overtime and. Temporary Help Requirements 


J3f 


C. Parks Income Operations 

Renovation and clean-up of greens and fairways 

1. Fraserview Golf Course 

2. McCleery Golf Course 

3. Stanley Park pitch and putt 

A. Queen Elizabeth pitch and putt 
5. Rupert Park pitch and putt 


13,800 
19,296 
5,800 
6,800 
A. 600 


$ 50.296 


The Parks Board is permitted to utilize net profits from income 
operations, estimated at $300,000 in 1972, for capital expenditures on income 
producing facilities. If estimated net profits are not realized, the Parks 
Board is required to reduce their capital expenditures on income producing 
facilities accordingly. In 1971, for example, the actual net profit was $65,000 
less than the $300,000 estimated due to poor weather conditions. 


The Director of Finance therefore recorranends that the $50,296 extra- 
ordinary Income Operations costs due to strike be a charge against income 
operations net profits and that the related capital expenditures budget be 
reduced accordingly. 

(a) Parks Operating Costs 

MOVED by Aid. Phillips, 

THAT the Parks Operating Costs be tabled and the Park Board 
be given an opportunity to be represented at Council for further 
discussion . 


- LOST 


MOVED by Aid. Rankin , 

THAT the sum of $71,004, being one- half of the summarized 
Parks Operating Costs, be provided for at the present time and 
the Board of Administration be requested to report back as to 
further needs and requirements of the Park Board arising out of 
the recent strike of Civic employees. 


- CARRIED 


(b) Bloedel Conservatory 


MOVED by Aid. Adams, 

THAT a sum in the amount of $4,750 be provided in connection 
with overtime and temporary help at the Bloedel Conservatory; 
this amount to be charged to the accumulated profits of prior 
years of the Bloedel Conservatory. 

- CARRIED 


(c) Parks Income Operations 


MOVED by Aid. Adams, 

THAT the sum of $50,296 be provided for overtime and 

temporary help in connection with Parks Income Operations, 

which sum be charged against any profits from Income Operations, 


- CARRIED 


cont 'd 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Overtime Work and Temporary Help 
required resulting from Strike (cont'd ) 

Police Department Overtime and Temporary Help Requirements 

The Board of Administration report summarized the following 
requirements of the Police Department for overtime and temporary 
help as a result of the strike of Civic employees: 

(a) Indexing and filing records $ 6,710 

(b) Coding, punching and recording statistical, 

accident and case reports etc. 3,355 

(c) Other clerical and building service backlog 1 ,388 

$ 11,A53 


MOVED by Aid. Sweeney, 

THAT an amount of $11,453 be provided for overtime and 
temporary help required by the Police Department in connection 
with the recent strike of Civic employees. 

- CARRIED 

H. Report of Special Committee re 
Illegal Suites - Hardship Cases 

The Special Committee re Illegal Suites - Hardship Cases 
submitted the following report dated June 21, 1972: 


"The Committee of Officials has considered the following requests 
under the policy established by Council concerning Illegal Suites 
Hardship Cases, and reports as follows: 

(a) The following applications recommended for approval by the 
sub-committee, be approved: 

Mr. Hong Hoy (owner), 1538 East Pender Street 
Mrs. Catherine J. Barton (owner), 4438 John Street 
Mrs. Alice A. Daley (tenant), 7012 Vivian Street 
Mrs. Inge Eva Blucke (owner), 5091 Slocan Street 
Flora Harry (tenant), 580 West 21st Avenue 
Mrs. Connie Coaklcy (tenant), 829 S.E. Marine Drive 
Mr. William Lamberton (owner), 7049 Argyle Street 
Mrs. Laura Munro (owner), 3525 Adanac Street 
Mrs. Nancy Fortin (tenant), 322 Bast 18th Avenue 
Mrs. Annie McDonell (owner), 545 Bast 49th Avenue 
Miss Marilyn Christian (tenant), 2621 Columbia Street 
Mrs. Betty R. Traff (owner), 3339 Monmouth Street 
Mrs. Alice Blaney (tenant), *4 - 6128 Chester Street 
Mrs. Inga Einarson (tenant), ff2 - 6128 Chester Street 


(b) the following applications be approved for one year from the 
date of this itesolution: 

Mr. «onald Whalen (tenant), 18 East 21st Avenue 

Mr. Fulvio Vescovi (tenant), 560 East 26th Avenue 

Mr. Parduman Singh Hundal (owner), 214 Bast 63rd Avenue 

Miss Linda M. Cole (tenant), 4825 Quebec Street 

Miss Judy Neyedli (oivner), 2322 East 33rd Avenue 

Mr . Mon Ham Wong ) , . „ ^ „ „ » 

w .. c. I w • I ((owners), 200 bast 22nd Avenue 

Mrs. Horn Fook Kai (mother)* 

Mr. Vido Peric (owner), 2569 Pandora Street 


cont 'd , 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont 'd) 

Report of Special Committee re 

Illegal Suites - Hardship Cases (cont'd) 


(c) the following applications be approved for six months from 
the date of this resolution: 

Mr. Lyall Steel (tenant), 1878 Whyte Avenue 
Mr. James Kance (tenant) , 3352 Ontario Street 


(d) the following applications be not approved: 

Mr. Pat Field (tenant), 2063 West 37th Avenue 

Mr. Alex Lorenzon (owner), 2895 East 19th Avenue 

Mr. Giovanni Patricelli (owner), 3304 Venables Street 


(e) in resfsect to the above-mentioned, the City Building Inspector 
be instructed to withhold enforcement action and to carry out 
the policy as adopted by Council on December 17, 1963, and as 
amended by Council on November 10, 1964." 

MOVED by Aid. Adams, 

THAT the foregoing report of the Special Committee re 
Illegal Suites - Hardship Cases, containing clauses (a) to (e) . 
be approved . 

- CARRIED 

I. Simulator Project Work Session 
July 17 - 19, 1972 

Yellowpoint Lodge, Vancouver Island 

The Board of Administration, under date of June 29, 1972, 
submitted the following report: 

The Director of Planning & Civic Development reports as follows: 

"The Core Group (Management Group) of the Inter-Institutional Policy 
Simulator (HPS Project:) , comprised of representatives from the 
Federal and Provincial Governments, Greater Vancouver Regional Dis- 
trict, City of Vancouver and the University of British Columbia, has 
spent considerable time since January 1972 working on organizational 
and operational changes and improvements in UPS. While much progress 
has been made as a result of meetings so far, all Core Group raembers 
are of the opinion that three days' continuous work away from normal 
activities and interruptions is required to resolve organizational and 
management questions, decide on research priorities and consider 
future directions for UPS. It would be held in the form of a seminar. 

The meeting place agreed upon is Yellow Point Lodge located about 19 
miles south of Nanaimo on Vancouver Island. It is a retreat used by 
business and other groups in dealing with'tlie kinds of questions cur- 
rently faced by the Core Group of UPS. The meeting would involve 
the following City staff: 

W.E. Graham or his nominee) both principals will be 
W.Il. Curtis or his nominee) on vacation 
P.D. Leckie, Deputy Director of Finance 

M. F. Kgan, Director, Social Planning/Conuuunity Developracnt 

The cosl. nliuulTi i;uL tjxuivju $400 and can come trom the City's 1972 
approved budget for IIPS. 

It is therefore recommended that leave of absence with pay for four 
staff members (senior representatives of Planning, Engineering, Social 
Planning and Finance) be approved for three days (July 17, 18 and 19) 
and the cost of approximately $4 00 be paid from the City's 197 2 budget 
for UPS." 

Your Board RECOMMENDS that the report of the Director of Planning & Civic 
Development be approved. 

cont 'd . . . . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Simulator Project Work Session (cont'd ) 

MOVED by Aid. Broome, 

THAT the foregoing report of the Board of Administration 
be approved . 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Wilson, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Phillips, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

BY-LAWS 


1 . DEBENTURE BY- LAW IN THE 
AMOUNT OF $648,000 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT leave be given to introduce a By-law to authorize 
the issue of a debenture in the amount of $648,000 in lawful 
money of Canada for the objects set out in Schedule B, and 
the By-law be read a first time. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT the By-law be read a second time. 

[ - CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in 
the Chair. 

- CARRIED 

MOVED by Aid. Adams, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT the By-law be read a third time and the Mayor and 
City Clerk be authorized to sign same and affix thereto the 
Corporate Seal . 

- CARRIED 

(The By-law received three readings) 
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MOTIONS 

1 . Closing and Stopping up of 

Doman Street south of 54th Avenue: 
Hudson's Bay Shopping Centre 

MOVED by Aid. Rankin, 
SECONDED by Aid. Sweeney, 


1. THAT WHEREAS the City of Vancouver is the owner of all 
the streets and lanes lying within the limits of the 
City of Vancouver; 

2. WHEREAS a portion of road (Doman Street) dedicated by the 
deposit of Plan 13993 will become surplus to the City's 
highway requirements by virtue of proposed resubdivision 
of the abutting lands; 

THEREFORE be it resolved that the portion of road dedicated 
by the deposit of Plan 13993, bounded on the north by the 
southerly limit of 54th Avenue, on the west by the easterly 
limit of Lot 10; bounded on the southwest by the north 
easterly limit of Lot 9 and bounded on the east by the 
westerly limit of Lot 11; all in District Lot 334, Group 1, 
New Westminster District, Plan 13993; The same as shown 
outlined red and green on plan prepared by A. Burhoe, B.C.L.S., 
dated June 20, 1972, and marginally numbered LF6124, a print 
of which is hereunto annexed, be closed, stopped up; with the 
portion outlined green to be conveyed to the Board of School 
Trustees of School District No. 39 (Vancouver) and title be 
taken in the name of the City of Vancouver to the portion 
outlined red; and 

BE IT FURTHER RESOLVED that the said closed portion conveyed 
to the said Board of School Trustees be consolidated with the 
abutting school lands; and 

BE IT FURTHER RESOLVED that the remainder of the closed road 
be subdivided with abutting lands. 

- CARRIED 

2. Property of City and B.C. Automobile 
Association; Smithe Haro Diversion 

Notice was called on the following Motion at the Council 
meeting of June 27, 1972: 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Phillips, 

THAT WHEREAS the City of Vancouver owns a parcel of land on 
the west side of Burrard Street, immediately north of the Smithe 
Haro Diversion; 

AND WHEREAS the British Columbia Automobile Association owns 
the adjoining property to the north of the City land; 

AND WHEREAS both parties are contemplating sale of 
respective properties; 

THEREFORE BE IT RESOLVED THAT City Council instruct the 
Supervisor of Property and Insurance to meet with officials of 
the B.C. A. A. to discuss joint sale of properties as a single •• 
development site and report back to Council with recommendations. 

The motion was put and, - CARRIED 

(Alderman Hardwick and Alderman Rankin are recorded 
in the negative) 
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MOTIONS (cont'd) 

3. Multi-Purpose Community Services 
Centre; Champlain Heights 


A Notice of Motion on the subject of Multi-Purpose Community 
Services Centre: Champlain Heights was submitted by Alderman 
Linnell at the meeting on June 27, 1972. In view of the fact 
that the question of Sites 19 and 20, Champlain Heights will 
be discussed at an early meeting of Council, this motion was 
postponed by agreement to the same future meeting. 


ENQUIRIES AND OTHER MATTERS 

Alderman Wilson - explained that he is introducing 

Containerized Equipment a Notice of Motion dealing with 

the lack of containerized equip- 
ment in the Port of Vancouver. 


Alderman Calder - 
Branch Post Office 
Building 


advised that he is informed that an 
application has been on file with 
the City since February 15 for per- 
mission to construct a branch Post 
Office in the City of Vancouver and 
enquired what action has been taken 


turned over a sheaf of replies from 
other cities in connection with 
methods of disposal of solid wastes 
It was agreed that the information 
would be made available to the 
members of Council and to the Board 
of Administration. 

NOTICE OF MOTION 

1 . Containerized Equipment 

The following Notice of Motion was submitted and 
recognized by the Chair: 

MOVED by Aid. Wilson, 

THAT WHEREAS the Port of Vancouver is experiencing loss of 
maritime business due to a lack of Federal action in financing 
adequate equipment and facilities to handle containerized cargoes; 

AND WHEREAS the municipal Port of Seattle is benefiting from 
the neglect of our Federal agencies in modernizing cargo handling 
facilities in the Port of Vancouver; 

THEREFORE BE IT RESOLVED that City Council, through His 
Worship the Mayor, communicate with the Federal Members of 
Parliament requesting them to advise Council on proposed plans, 
if any, to meet the challenge of Seattle in handling ship cargoes 
where the destination is Canada. 

(Notice) 


Alderman Calder - 
Solid Waste Disposal 


The Council recessed to reassemble at approximately 4:15 p.m. 
at an 'In Camera' meeting, following which the Council adjourned 
at 5:05 p.m. 

*** 


The foregoing are Minutes of the Regular Council meeting 
of July 4, 1972, adopted on July 18, 1972, 
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June 30, 1972 

The following is a report of the Board of Administration: - 

WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 

RECOMMENDATIONS ; 

1. Closure Of Lane North of Charles Street, West from 
Kamioops Street, Block 9, W.i, Sec. 22, T.H.S.L. 
Canada S^f^w^y, 

"Canada Safeway presently have a store on the east side of 
Nanaimo Street between Charles Street and William Street with 
Off-street parking '^n the south side of William Street between 
the lane east of Nanaimo Street and Kamloopg Street. The present 
parking area is not large enough to accommodate the vehicular 
trade on busy days and this has caused some homeowners in the area 
to complain. 

Safeway have acquired the lands between Kaml^'^ps Street and 
the lane east of Nanaimo Street facing Charles Street. They request 
the closing and acquisition of the east-west lane in the bl'^ck in 
Order to consolidate the area proposed for off_street parking. 

With Safeway owning all the property on both sides of the 
lane, it makes this portion of lane surplus to the City's highway 
requirements . 

I recommend that the lane north of Charles Street between 
the lane east of Nanaimo Street and Kamioops Street be closed, 
stopped up and conveyed to Canada Safeway Limited subject to the 
following conditions: 

(a) The value of the closed lane to be $13,635.00 in accor- 
dance with the recommendation of the Supervisor of Property and 
Insurance. 

(b) The land between the lane east of Nanaimo Street and 
Kamioops Street from William Street to Charles Street be subdivided 
to form One parcel, 

(c) All costs to effect the closure to be b^rne by the applicant. 

(d) Any required public utility agreement be to the satis- 
faction of the corporation Counsel and City Engineer." 

Your Board RECOMMENDS that the foregoing be approved. 


2. Encroach ments Under Citv Streets 

"Clause 17 of Encroachment By-Law k^k^ revoked oxlstinf: 
areaway agreements at that time (1966). It was Intended that 
persons wishing to retain an areaway would enter Into a new 
agreement with the City, 

There are still some ten areaways in the City that are not 
covered by valid encroachment agreements. Attempts to have the 
respective property owners execute such agreements have failed. 
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2» Encroach ments Under Cltv Streets (Cont'd) 


Corporation Counsel advises that the City could be held 
liable for any loss or damage resulting fr'^m the existence of 
these sidewalk cavities. Within the past two years, tw^ cases 
of injury resulting from the existence of areaways have been re- 
ported. Although the injury was minor in one instance, the ^^ther 
One was fatal, and the City may have been held liable fr»r damages 
if a valid agreement had not existed. 

I recommend that: 

A. The City Engineer be authorized t'^ serve notice fawners 
Of property adjacent to offending areaways stating that 
the cavity will be backfilled and the sidewalk restored 
unless a new agreement is executed within 30 days 'of such 
notice . 

B. The City Engineer backfill any areaways n'^t covered by a 
valid agreement at the expiry of the said notice." 

your Board RECOMMENDS that the foregoing be approved. 


3. Local Improvements for Lane Pavements 
Involving Both Residential and Higher 
Zoned Properties 


The City Engineer reports as follows: 

"A special meeting of Council (Local Improvement Court of 
Revision) On h November 1971 referred Item 92 of Schedule ^08 back 
to the Board of Administration 'for further report on the charges 
paid by the Residential property Ovmers on lane improvements in 
commercial areas.' 

This v;as an initiative project for paving the Lane south 
of 12th Avenue from Vine Street to Yew Street. The property on 
the north side of this lane is zoned for Business (C-2) and on the 
south side. Residential (RS-2). The proposed paving was to a stan- 
dard appropriate for the business zoning but the residential prop- 
erty Owners v;ore to be assessed on the basis of a residential 
standard of lane paving. The estimated rates per foot were: 

Business - 5^8.57 per foot, or $1.09 per foot per year for' 

15 years. 

Residential - $6.38 per foot, or ^|;.81 per foot per year 

for 15 years. 

This report has been delayed until the Council had dealt 
with the general report "Proposed Lane Paving Pr-ogram in One and 
Two Family Areas*', which it did On 6 June, 1972. One of the re- 
commendations then adopted was that the now standard and tlie new 
cost sharing t'Ofmnip for residontin.l lane })aving foi-m the basis or 
charges to residential property abutting business lanes. The effect 
Of this On the estimated rates for the project in question wOuld be: 

Business - ^i;8. 57 per foot, or $1.09 per foot per year for 

15 years. 

Residential - $1.23 per foot, or $.16 per foot per year 

for 15 years. 

The charge to the residential property Owners would thus be 
about One-fifth of what it would have been before. 


/continued 
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Clause #3 Continued 

It is proposed that the paving of this lane proceed but that 
the residential property Owners be given special relief to give them 
the benefit of the newly adopted policy. 

'.^fliile Only the one project vras specifically referred back 
to the Board of Administration there were five other lane paving 
projects before the same Court which also involved residential 
property abutting business lanes. It is suggested that Council 
will v/ish to give these Owners the same consideration. These 
projects are: 

Item 36 Lane South of Broadway, Trutch Street to Lane 
West Of Balaclava Street. 

Item k5 Lane East of Dunbar Street, 17th Avenue to 18th 
Avenue . 

Item "+6 Lane East of Dunbar Street, 18th Avenue to 19th 
Avenue . 

Item k7 Lane West of Eraser Street, '+3rd Avenue to l+7th 
Avenue . 

Item 90 Lane South of 10th Avenue, Sasamat Street to 
Discovery Street. 

Item 35 Of Schedule "+08, for paving of the Lane West of 
Arbutus Street frOm l5th Avenue to l6th Avenue was undertaken by 
council subject to the owner of Lot A, Block '+6'+, D.L. 5?6 paying 
;he full cost of the project. It had been advanced on an under- 
taking frOm the Ovmer of Lot A that he wOuld pay the residential 
Ovmers ' share, but in the interim, the ownership of Lot A changed. 
!'he new owner is not prepared to take up this commitment, and it 
:.s recommended that this project not proceed. 

I, therefore , RECOmenD: 

A. That Item 92, Schedule "+08 be undertaken with the 
residential property oxmers being given special 
relief under Section 67 of the Local Improvement 
Procedure By-lav: to reflect the new policy adopted 
by council on 6 June, 1972. 

B. That On Items 36,^-5, ^6,^-7 and 90 of Schedule h08 
(which have been undertaken) the residential 
property owners be given special relief iinder 
Section 67 of the Local Improvement Procedure 
By-law to reflect the new policy adopted by Council 
on 6 June, 1972. 

(NOtE: a Formal resolution to implement the special reliefs 
in 'A' and 'B' will be presented when the exact amount of 
the relief is knOv;n and will require a vote of 2/3 of all 
the Members of Council.) 

C. That the City Engineer be instructed not to proceed 
with Item 35 of Schedule ^■08." 

4. Tender No. 56-72-1 - Supply of Asphalts - 
Liquid & Paving 


Tenders for the above were opened by your Board on May 8, 1972, and referred 
to the City Engineer and Purchasing Agent for report. 

The officials concerned report as follows: 

"The working copy of the tabulation is on file in the Purchasing Agent's Qffi 
Funds for this purchase are provided in the Revenue Budget. 

/continued . . . 
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Clause #ii Continued 

The tender provided for prices to be offered for a 12 month period on the 
following Asphalts 

MC Grades 
RSI Emulsions 
RS2KEmulsions 
Grade 85-100 

Thin report deals with all Asphalts, with the exception of the RS2K Emulsion. 
The low bidder has not manufactured this item previously and when tests on 
the finished product have been completed, a further report will be submitted. 

The City Engineer and Purchasing Agent RECOMMEND acceptance of the low bids 
as follows:^ 

Shell Canada Ltd. 


For the s\jpply of MC Grades of Asphalt at .1705 Imperial Gallon, and RSI Emulsion 
at .175 Imperial Gallon, as and when required, for a 12 month period, at a total 
estimated cost of $42,850.00. 

Imperial Oil Co. Ltd. 

For the supply of 85-100 Asphalt at $30.39 per ton, as and when required, for 
a 12 month period, at a total estimated cost of $75,975.00. 

The 5% Provincial Sales Tax is in addition to all prices shown in this report," 
Your Board 

RECO^^vlENDS that the recommendations of the City Engineer and Pvirchasing 
Agent be approved, subject to a contract satisfactory to the Corporation 
Counsels 


5. Planting Trees in Dowitown Area 


The City Engineer reports as follows: 

"On October 26, 1971) Council passed a resolution stating 

'that Council adopt in principle the planting of trees 
On downtown streets rather than in moveable tubs, and that the 
Board of Administration be instructed to have the City Engineer, 
with advice from the Park Board, report back as to the feasibil- 
ity of implementing this policy, together with cost estimates 
based on an annual program. ' 

A study of this matter has been completed and a copy of 
the report is available in the City Clerk's office. 

Present Practice 

On September 1*+, 1971) Council established two mechanisms 
for tree planting in the downtown area: 

(a) Individual property owners or businesses could 
arrange for placing of trees in front of their 
property only; the property owner or business 
assumes all the capital and maintenance costs, 

(b) Organizations or agencies can have trees placed 

on a larger scale by paying only the capital costs, 
with Ihe City assuming responsibility for mainten- 
ance after the trees arc placed. 


/ continued . . 


BOARD OF ADMINISTRATION, June 30, 1972 . . . . (WORKS) ^5 
Clause #3 Continued 

To date, the majority of trees in the downtcwn area 
have been placed in planter boxes by the Downtown Business Associa- 
tion. Relatively few trees have been planted by individual property 
Owners or businesses. The Association intends to continue its tree 
planting program to include •all major downtown streets' . 

Possible Program * 

r' 

It is estimated that approximately 1,000' trees could 
be planted on major downtown streets. The timing of the plantings 
will depend upon the progress achieved by the Downtown Business 
Association in its program. 

costs 

The future costs to the City for trees in the downtown 
area will consist largely of maintenance costs for trees planted 
by Organizations. Since the Downtown Business Association has 
indicated its desire to continue its tree planting program, the 
cost estimates quoted in this report i^ere made on that basis. 
The following sections describe the relative advantages and costs 
of planter boxes versus tree planting in the ground. 

Trees in Planter Boxes 

Trees in planters can be placed on virtually all streets 
without restrictions due to underground utilities and areaways 

under sidewalks. Trees in planter boxes must be relatively small 

and therefore can be placed closer to canopies, signs and overhead 

wires. The capital cost of a tree and planter, which is not paid 

by the City, is estimated at $112. Maintenance cost, paid by the 

City, is estimated at $26 per year per tree. 

Trees in the Ground 

! 

Trees planted in the ground can be much larger than tress 
in planter boxes and, therefore, have a greater visual impact. Fairly 
large trees (3 inches in diameter with the lowest branches at least 
7 feet above the sidewalk) would be planted and would create less 
obstruction to pedestrians and vehicles parking. However, trees 
could not be planted in the ground on some streets because of con- 
flict with imderground utilities, overhead canopies and areaways. 
The capital cost, to be borne by the applicant, of a tree in the 
ground is estimated at $10^, and the maintenance cost to be borne by 
the City, at $^ per year per tree. (These costs include planting of 
low shrubs or a covering slab of pOrOus concrete in the tree plots.) 

Overall Comparison 

The average cost to the City, if 1,000 trees were planted, 
would be $^,000 per year for trees planted in the ground compared 
to about $26,000 per year for trees in planters. Since trees planted 
in the ground are also aesthetically preferable, ground planting 
should be used rather than planter boxes wherever physical circum- 
stances permit. 

Proposed Practice 

As the existing planters require replacement, they shall 
be replaced by trees planted in the ground where the Engineering 
Department determines that this is feasible. 

As stated in the following policy, applications for place- 
ment of additional trees from organizations or individuals will be 
reviewed by the Engineering Department to determine where trees can 
be planted in the ground. When this is decided, the planting of 
i trees or placing of planter boxes or both will be carried out under 
the conditions specified in the policy for organizations and individ- 
uals . 


/continued , . . 
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Clause #5 Continued 


In the light of this study, Council's policy on planters 
in the downtown area, adopted on September 14, 1971, should be replaced 
by the following amended statement. 

A. Requests from Organizations or Agencies to place trees on streets, 
the capital cost to be assumed by the applicant, and the City to 
assume responsibility after installation and acceptance will be 
subject to the following: 

(a) Applications giving full details as to type, size, location 
and material, along with plans to be submitted to the City 
Engineer. 

(b) A joint report to Council requesting approval being pre- 
pared by the City Engineer and the Superintendent of 

Parks and Public Recreation. The report to include mainten- 
ance cost estimates, source of funds (current year and 
continuing), etc. 

(c) Applications being for not less than a complete block, one 
side basis. 

(d) The majority of the abutting owners to be recorded as in 
favour of the installation. 

(e) Application shall not be considered for one-family, two- 
family or multiple dwelling areas. 

(f) Application shall not be considered as Local Improvements 
under the Local Improvement By-law procedure. 

(g) Upon approval of the application by City Council, 
trees shall be planted and planters shall be installed 
by the applicant at his cost, in accordance with the 
Eiigineering Department's decision as to their suitability 
and to the satisfaction of the City Engineer. All work 
on City Streets shall be inspected by the City Engineer 
or his representative. 

(h) The City to assume ownership of the trees and planters, 
including the responsibility for maintenance and liabil- 
ity, after one year from date of installation, subject to be- 
ing officially gifted to the City. The Board of Parks 

and Public Recreation then to assume maintenance of the 
trees and planters. 

(i) The Superintendent of Parks or the City Engineer to be 
responsible for any relocation or removal of any tree 
or planter following installation and acceptance by the 
City as follows: 

(i) Relocation as a result of transit requirements 
or requests by abutting owners or tenants -City 
Engineer. 

(ii) Removal as a result of damages - Superintendent 
of Parks. 

B. Requests from individual property owners or businesses for 
permission to install trees on the streets immediately in 
front of their premises shall be subject to the following: 

(a) An application including a sketch showing the dimensions 
of planter boxes (if any), the desired locations, and 
the type of trees shall be submitted to the City Engineer. 
This application will be examined by the Engineering 
Department from the standpoint of public safety and if 
suitable, approval will be given, subject to the following 
conditions : 

/continued . . . 
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Clause #3 Continued 

(1) The planting of trees in the ground is to be carried 
out to the satisfaction of the City Engineer and at 
no cost to the City. 

(ii) Before planter boxes are installed, the applicant 
shall have entered into an agreement relieving the 
City of all costs and liability incurred by the 
installation, maintenance and removal of the planters 

Cm) All work on City streets shall be inspected by the 
City Engineer or his representative. 

(b) The Board of Parks and Public Recreation shall assume 
responsibility it)r maintenance of trees planted in the 
ground after one year from the date of installation. 

The Superintendent of Parks and Public Recreation 
haa reviewed the above report and concurs with it. 

The City Engineer RECOMMENDS the above statements of 
Policy and Placement of Trees on Downtown Streets and Proposed 
Practice be approved." 

Your Board RECOMMENDS the foregoing recommendation of 
the City Engineer be adopted. 


6. Special Traffic Arrangements and the 

relocation of Utilities to accommodate 
Construction on Block 42 


The Corporation Counsel reports as follows :- 


"Prior to commencement of construction on Block 52 the 
City and Pacific Centre Limited entered into a special 
agreement with respect to traffic and the relocation of 
utilities to accommodate such construction, as required 
by Section 16 of the Agreement to Lease between the City, 
Fairview, Pacific and Cemp. 

In order to accommodate the construction on Block 42 by 
Fairview, it is necessary for the City and Fairview to 
agree on special arrangements with respect to traffic 
and the relocation of utilities. An agreement has been 
prepared between the City and Fairview covering these 
matters and setting forth the manner in which the costs 
are to be borne by the parties with respect to the re- 
location of utilities. This proposed agreement is 
satisfactory to the City Engineer and a copy is on file 
with the City Clerk. 

It is recommended that this agreement be approved by 
Council and authority given for the same to be executed 
by the Mayor and the City Clerk." 


Your Board RECOMMENDS that the foregoing recommendation of the 
Corporation Counsel be approved. 
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RECOMMENDATION AND CONSIDERATION ; 

7. Requested Closure of Yew Street - 
Cornwall Avenue to York Avenue 

The City Engineer reports as follows: 

"Three communications have been received concerning a proposed 
closure of Yew Street between Cornwall and York Avenues. The first, from 
the Kitsilano Area Resources Coxincil, requests permission to close Yew 
Street to vehicular traffic for a two-week period commencing Saturday, 
July 15, 1972. 

This closure is requested to create a pedestrian mall, which 
is Intended to provide a social and recreational space for the residents 
of Kitsilano. If approved, the organizers will provide street furniture, 
such as tables and chairs, shrubbery, flags, kiosks, etc. to make the 
street attractive and encourage people to linger while they shop or pass 
through en route to the beach. Craft activities and art displays will be 
arranged with the possibility of street theatre and musicians as well 
(amplified music, dances, rock concerts are not planned). 

The applicants have attached a petition, in support of their 
request, signed by all seven commercial properties fronting on this block 
of Yew Street as well as 169 of the residents within a one-block radius of 
the requested closure. 

A second communication from the head office of Kits Cameras 
speaks sigainst the closxjre and is signed by seven businessmen of the area, 
three of whom had previously signed in favour of the closure, but had 
changed their minds after giving the matter further consideration. 

The third communication is a petition against the closure signed 
by 37 residents of the Immediate area. They feel that the event would cause 
considerable congestion and also endanger their children who would be 
encouraged to cross Cornwall from the park. They feel that crossing 
Cornwall at Yew Street is extremely hazardous during the summer months. 
They suggest that a more suitable location for the proposal would be the 
portion of the park on the north side of Cornwall opposite Yew Street. This 
park has a black-topped area that could be used and also washroom facilities. 

In view of the opposition to the basic proposal (four merchants 
in favour, three merchants againstj 160 residents in favoxn*, 37 against) 
and also because of the substantial area of public park north of Cornwall, 
this matter is put forward for Council* s CONSIDERATION. 

From a traffic standpoint, the following is pertinent: 

Fronting on this block of Yew Street are seven stores, three 
residences, and two apartment buildings. The block is centered in the 
Kitsilano beach area and is the only block almost fully commercial in this 
area. (Adjacent blocks have only comer stores.) 

These commercial developments depend mainly on Yew Street to 
unload merchandise, rear loading facilities are extremely limited and 
restricted and therefore a total closure for the full block is not 
appropriate. The east-west lane would have to be kept open across Yew 
Street in order to maintain some access to the stores. Egress to Yew Street 
from the service station at the southwest comer of Yew Street and Cornwall 
will have to be maintained and this means that approximately 50 feet of the 
north end of Yew Street will not be available for the closure. Trucks can 
also be expected to stop in the Bus Zone on Cornwall Street immediately east 
of Yew Street. 

While local through treiffic can be detoured with some 
inconvenience and the twelve parking spaces on Yew Street are not critical, 
the main traffic problem will be providing adequate loading access. 

In addition to the closure of Yew Street, the Kitsilano Area 
Resources Council makes the following requests which are noted with our 
comments: 


/continued , . . 
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(1) ' The loan of flags to hang from lamp standards'. 

It is the City's policy to loan flags to applicants; however 
there are no flag holders on the lamp standards on Yew Street. 
The installation costs of the holders would have to be borne 
by the applicants. They would also be responsible for flags 
damaged or stolen during the closure. 

(2) ' The loan of barriers to close off the street'. 

In other street closures of this nature (e,g, the closure of 
Yew Street in Kerrisdale last year) the applicants have been 
required to assume all costs of barricading the street, 

(3) ' The provision of a traffic policeman to aid pedestrians crossing 
Cornwall Avenue at Yew Street, specifically during the period 
July 15-30'. 

The Chief Constable reports that as this period falls during 
the peak annual leave period, he doubts that he will be able to 
spare a constable for this type of workj however, he would be 
able to give the area special attention if the need arose. From 
a Traffic Engineering standpoint, we do not feel that the 
pedestrian volumes crossing Cornwall will be greater than in other 
park areas and do not feel that the use of a Police Officer is 
warranted. 

The Kitsilano Area Resources Council's request for the closure 
of Yew Street between Cornwall Avenue and York Avenue from July 15 to July 
30 is submitted for Council's CONSIDERATION. 

If Council approves the street closure, it is RECOMMENDED that: 

(1) The applicant enter into an arrangement satisfactory to 
Corporation Counsel indemnifying the City against all 
possible claims which may arise from the closure. 

(2) The costs of signing and barricading be borne by the 
applicant. 

(3) The details of any installations on street and methods 
of affixing any decorations to street furniture be 
satisfactory to the City Engineer. 

(4-) The cost of flags and/or mountings to be borne by the 
applicant. 

( 5) The costs of any street cleaning required during or after 
the closure, over and above normal street cleaning, be 
borne by the applicant. 

(6) The Police Department only give the area attention when, 
and if, required. 

The Director of Planning and Civic Development submits the 
following comment: 'If the various difficulties can be worked out, we feel 
that the temporary closing of Yew Street and its use for a short time as a 
pedestrian mall is a desirable project as an environmental change in the area' 

Your Board submits the matter to Council for CONSIDERATION. 


FOR ADOPTION SEE PAGE(S).iZ^ 
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BUILDING AND PLANNING MATTERS 

RECOMMENDATION 

1. 680 Robson Street: 
Proposed Alterations 

The City Building Inspector reports that the Federal Department 
of Public Works have requested permission to convert an old two 
storey brick building, located on the S.E. corner of Robson and 
Granville Streets, into an office and display centre for 
"Information Canada". This building was erected in 1922 and 
has been occupied until recently by retail stores. It is non- 
conforming with respect to present building standards required 
within No. 1 Fire Limit. 

The assessed value of the building is $54,200 and the proposed 
alterations will amount to approximately $250,000. Under the 
provisions of Section 1.10.6 of the Vancouver Building By-law, 
the Building Inspector may approve alterations to buildings 
within Fire Limits No. 1 and No. 2 provided the assessed value 
is not exceeded. If the proposed expenditure is greater than 
the assessed value, the City Council has the power to permit 
the work to proceed. 

It would be possible, however, in altering this building, to 
make it conform to the National Building Code (1970) . 

The Building Inspector recommends, therefore, that this 
proposed alteration be approved provided the building is made 
to comply with the requirements of the National Building Code 
(1970) . 

Your Board RECOMMENDS that the recommendation of the City Building 
Inspector be approved. 

INFORMATION 

2. Britannia Community Services Centre: 
Appointment of Architects 

The Director of Planning and Civic Development reports as follows: 

"On May 9, 1972, Council approved the appointment of Downs- 
Archambault as architects for the Britannia Community Services 
Centre, subject to agreement by the Vancouver School Board. 

The appointment was agreed to on June 5th by the Park Board 
and on June 12th by the School Board. 

A Steering Committee of officials has been set up and has 
met with the architects and Britannia Design. Work on the 
detailed design is proceeding. 

Urban renewal approval by all levels of government was 
received shortly before the strike and property acquisition 
under the urban renewal programme will get underway almost 
immediately . " 

Your Board submits the report of the Director of Planning and Civic 
Development for the INFORMATION of Council. 


FOR ADOPTION SEE PA6E{S) 
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FIRE AND TRAFFIC 
MATTERS 


RECOMMENDATION ; 

1. Pacific National Exhibition 
Stables and Fire Safeguards 

The Board of Administration has received a report dated 
Jime 27, 1972 from the Fire Chief regarding the Pacific National 
Exhibition Stables and Fire Safeguards which is being circulated 
to Council giving additional information to the Board of 
Administration Report. This report is requested by City Council 
following two fires which resulted in the loss of many horses. 

The Fire Chief deals with the problem in detail and in sum- 
mary states : 

(1) Since 1968, one human life and 48 horses were lost 
due to fires with a monetary loss of $367,000. 

(2) Buildings within the stable compound contain a high 
percentage of combustible building materials and 
additional quantities of fast burning fuel. Close 
proximity of buildings presents severe exposure hazards. 

(3) Fires usually originate in tack and feed rooms that 
provide living accommodation for grooms or handlers . 
Cause of fire is presumed to be a result of careless 
habits of personnel. 

(4) Stables are considered to be extremely vulnerable to 
further major disasters if fire safeguards are not 
improved. 

The Fire Chief recommends : 

That City Co\mcil in strongest terms urge the Pacific 
National Exhibition and the Jockey Club to implement the 
following four requirements to achieve a satisfactory standard 
of fire safety within the stable compound. 

A. All buildings within the stable compound be sprinkled, 
design of such sprinkler system to provide both protec- 
tion to structures and horses. 

B. The elimination of living accommodation in tack rooms, 
feed rooms or any part of a stable and provisions be 
made for living accommodation in a separate bunkhouse 
or building as far removed from the stables as possible. 

C. Existing station boxes be upgraded to an approved standard 
and further be auxiliarized to the three Fire Department 
boxes to provide direct transmission of alarm to the Fire 
Department . 

D. When stables are occupied, a fire patrol be organized on 
a 24 hour basis with a further requirement of an hourly 
schedule for watchman's key stations. 

Your Board RECOMMENDS that the foregoing recommendation of 
the Fire Chief be approved. 


FOR ADOPTION SEE ^k<S.{%\Ml^ 
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FINANCE MATTERS 


F ECOMMENDATIONg 


Juvenile Detention Home Agreements 


The following report has been submitted by the Corporation 
Counsel : 


"The agreements with each of the following municipalities, 
regarding the use of the Juvenile Detention Home, expired 
on April 30, 1972: 

District of North Vancouver 
City of North Vancouver 
District of Burnaby 
Township of Richmond 
District of Coguitlam 
District of Delta 


"Hie respective clerks of the municipalities have advised 
that it is their Council's wish that the agreements be 
renewed for a further period of one year from May 1, 1972 
to April 30, 1973, upon the same terms and conditions, save 
and except as to the daily rate, which is to be changed to 
$21.05 per day. The proposed rate of $21.05 per inmate day, 
which was set by the Director of Finance, has been increased 
from the 1971-72 rate of $17.50 and reflects a calculation 
based on the number of detention days in relation to the 
total cost of operation of the Detention Home for the previous 
year. 

Hie Corporation Counsel asks that a resolution of Council be 
obtained to authorize the execution of renewal agreements as 
to the use of the Juvenile Detention Home with the District 
arid City of North Vancouver, District of Burnaby, Township 
of Richmond, District of Coquitlam and District of Delta for 
a further period of one year from May 1, 1972 to April 30, 1973, 
upon the same conditions as the previous agreements save and 
except as to the daily rate, which shall be $21.05. " 

YOUR BOARD RECOMMENDS that the foregoing report of the Corporation 
Counsel be approved and that the Mayor and the City Clerk be author- 
ized to execute renewal agreements for the use of the Juvenile 
Detention Home as aforesaid, such agreements being satisfactory in 
form to the Corporation Counsel. 


2 , Lease of Restaurant Facilities at Centennial Museum 

The Corporation Counsel reports as follows t 

"The city has leased the restaurant facilities in the Centennial 
Museum to Oly Food Services Ltd. from 16 June 1970 to 15 June 
1975. This lease was assigned to Angus A. McKay as of 1 August 
1971. This assignment was approved by Council on 13 July 1971. 
Mr. McKay has arranged for a loan of $8,000.00 from Industrial 
Development Bank in connection with his business and the Bank's 
solicitors have insisted that Mr. McKay mortgage his interest 
in the lease by way of sub-lease in order to secure repayment 
of this loan and interest. 


Cont 'd. 
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The provisions of the lease from the City prevent Mr. McKay 
from sub- leasing the above property without the consent of the 
City. 

Mr. McKay has requested that the City give written consent to 
the mortgage by way of sub- lease in order to permit him to 
obtain this loan. The Bank's solicitors have requested that 
the consent contain a provision that the City will not exer- 
cise its remedies for breach of covenant under the lease unless 
the Bank has first received thirty days' notice of any default 
by Mr. McKay and that the City will not unreasonably withhold 
its consent to the assignment, sale or other disposition of 
the lease by the Bank if the Bank realizes its security. 
The Museums Association has approved of this transaction. 
I feel that the execution of such a consent in the terms 
requested by the Bank will not unduly delay the City in the 
enforcement of its remedies under this lease. 


I REC0MI4END that the City give its consent to the mortgage 
by way of sub- lease in the terms requested by the Bank and that 
the Mayor and the City Clerk be authorized to execute such 
written consent, the terms of which to be satisfactory to the 
Corporation Counsel." 


' Your Board RECOMMENDS the foregoing recommendation of the Corporation 
Counsel be adopted. 


INFORMATION 


Tender Awards 

The Purchasing Agent reports as follows: 

"In accordance with Council policy, contracts for the following 
sjupplies were awarded by the Board of Administration: 

Wooden Meter Boxes 
Stationery 
20" Water Pipe 
Wiping Rags 

Automotive Replacement Parts 
Copies of the details of these tender awards are circulated." 
Your Board submits the foregoing for the INFORMATION of Council. 
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4 , Authority to Invest Funds 

Sections 201, 259, 260 of the Vancouver Charter were amended in the 
last session of the Legislature, to the effect of broadening the possible 
securities in which Council may invest funds. 

Your Board, therefore, RECOMMENDS that the Director of Finance, in 
consultation with the Board of Administration, be authorized, for the 
year 1972, to invest the funds of the following accounts as same become 
available, and to vary the investments from time to time as may be 
expedient . 

For Sinking Fund Account; for Debt Charges Equalization Account; 
Cemetery Perpetual Care Funds; Captain Vancouver's Grave Maintenance 
Trust Fund; Pension D. Funds; Taylor Manor Trust Funds 

Securities of or guaranteed by the Government of Canada; 
Securities of or guaranteed by a Province of Canada; 
Securities of the City of Vancouver; 
Securities of the Greater Vancouver Water District; 

Securities of the Greater Vancouver Sewerage and Drainage District; 

Securities of the Greater Vancouver Regional District; 

Securities of the Municipal Finance Authority; 

Securities of or guaranteed by any chartered bank in Canada. 

For General and Capital Accounts 

Securities of or guaranteed by the Government of Canada; 
Securities of or guaranteed by a Province of Canada; 
Securities of or guaranteed by any chartered bank in Canada; 
Securities of the GVRD, GVWD, GVSDD, MFA, or City of Vancouver, which 
nature within one year from the date of acquisition. 

Your Board RECOMMENDS that the foregoing recommendation of the 
Director of Finance be adopted. 


FOR ADOPTION SEE PA6E{S) 
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FECOMMENDATION 


BOARD OF ADMINISTRATION 


PERSONNEL MATTERS 


Salary and Classification Review - Four Positions (1) Hostel Manager, 
(3) Assistant Hostel Managers, Pacific Hostel, Department of 
Welfare and Rehabilitation 


The Acting Director of Personnel Services reports as follows: 

"City Council on July 27, 1971 adopted a report of the Board of 
Administration (re Personnel Matters) which dealt with the positions 
of Manager and Assistant Manager for the Pacific Hostel. The Manager 
was granted one additional pay grade for the period August 1, 1970 to 
April 1, 1971, and the salary and classification of the three Assistant 
Manager positions remained unchanged. This report, however, noted that 
these positions would be again reviewed after six months. 

( 1 ) One Position - Hostel Manager ( Mr. E. Chamberlain ) 

As noted above, the Manager's position was granted one additional pay 
grade for assuming additional responsibilities related to financial 
and budgetary matters and public relations work with outside agencies 
and public groups. In light of the uncertain effect which the Single 
Persons Branch Co-ordinator ' s position (then Transient Persons Branch 
Head) might have on the Manager's position, the additional pay grade 
was on a temporary basis only, terminating on April 1, 1971. 

After reviewing this position again, I have concluded that the effect 

of the Single Persons Branch Co-ordinator ' s position on the Manager's 

overall level of duties and responsibilities has been marginal, and 

the additional responsibilities continue in effect. I therefore recommend 

that this position be reclassified from Pay Grade 22 ($766-919) to 

23 ($801-962) retroactive from July 1, 1971. Class Specification 

No. 644, Hostel Manager, has been appropriately revised. 

(2) Three Positions - Assistant Hostel Manager (Messrs. B. Carney, 
C. Switzer, E. Ellett) 


In the aforementioned report, I discussed the fact that some new duties 
had been added to the Assistant Manager's positions, however, in view 
of all the circumstances, I concluded that no change in salary or 
classification was justified. My present review has revealed that no 
specific new duties have been delegated to the Assistant Managers, but I 
have detected some change in emphasis for these positions. Basically, 
the situation has developed where the Assistants are to a greater degree 
involved with the overall management of the hostel. The Manager, because 
of frequent meetings and other outside commitments, now more heavily 
relies on the Assistants to run the hostel during his absence. Combined 
with the shift scheduling, it appears that the Assistant Managers are 
in charqe of the hostel for approximately 65% of their work time, and 

therefore share in his additional responsibilities to a proportionate 
degree . 

I therefore recommend that the three positions of Assistant Hostel 
Manager, Class No. 645, be reclassified from Pay Grade 18 ($638-766) 
to 19 ($671-801) effective from February 1, 1972. The class 
specification has also been revised. 

The estimated annual recurring cost of this proposal expressed in 
1972 rates and including fringe benefits at 10% will be $1,956. 
The Comptroller of Accounts advises that the cost of this proposal 
for 1971 and 1972 estimated to be $2,128 is 100% chargeable to the 
Provincial Government in accordance with the Social Assistance Act. 
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This report has been discussed with the Director of Welfare and 
Rehabilitation and the Business Manager of the Municipal and Regional 
Employees' Union, both of whom concur herein." 


SUMMARY 


Incumbent 


Present 

Classification 


E. Chamberlain Hostel Manager 

P.G. 22 ($766-919)* 


B. Carney 
C . Switzer 
E. Ellett 


Assistant Hostel 
Manage r 

P.G. 18 ($638-766) 


Proposed 
Classification 

Hostel Manager 

P.G. 23 ($801-962)* 


Assistant Hostel 
Manager 

P.G. 19 ($671-801) 


Effective 
Date 

July 1, 
1971 


February 1, 
1972 


1972 Rates 


♦Effective range under Personnel Regulation 160-l(a)(2) 
YOUR BOARD RECOMMENDS 

That the foregoing recommendation of the Acting Director of Personnel 
Services be adopted. 


2. One Additional Position of Committee Clerk and Salary Review - 
City Clerk's Department 

Your Board has received the following reports: 

I , New Position of Cominittee Clerk 

Report of the Administrative Analyst and City Clerk: 

'There are three Committee Clerks on the staff at the present 
time. During the pact seven years the work load in the office has 
increased in volume and complexity to the point where the present 
Committee Clerks are unable to cope adequately with all of the 
tasks involved. Because of the nature of the work of the office, 
comparatively little of the work can be put over with the result 
that considerable overtime has been required of our committee staff 
in recent years. The work load of the office bears a direct 
relationship to the demands made by the Council, its Committees 
and its Boards. The record indicates there is consistent increase 
in the activities of Council and Committees. 

The areas where the increases in work have developed can be 
identified, and they are: 

(a) In volume of Board of Administration reports and the consequent 
follow-up of matters referred to Department Heads. 

(b) In number and complexity of Standing Committee meetings along 
with increase in the number of Standing Committees. 

(c) In the number of active Special Committees in existence each 
year. 

(d) In the number of Official Traffic Commission and Vehicles for 
Hire Board meetings. 

(e) In the number and length of public hearings and evening Council 
meetings . 
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(f) In the number of meetings of the Real Property Court of 
Revision. 

(g) In the work of the Entertainment Committee. 

(h) In the marked increase in the number of enquiries by telephone, 
by letter and in person, as a result of the increased interest 
by the public in civic affairs. 

Concurrently with these trends, there has been a reduction in 
staff time available because of increase in vacation allowances. 

The effect of these trends shows up in more overtime by staff 
members snd in a backlog of work relating to the maintenance of 
basic Council and Committee records. 

We recommend that an additional Committee Clerk position be 
established, ' 


II 


The Acting Director of Personnel Services points out that 
the rate for the position of Conunittee Clerk is being questioned 
by the Union and therefore recommends that initially the new 
position bear the present classification of Clerk IV P.G. 19 
($616-735) 


Report of the Acting Director of Personnel Services 


'As requested by the City Clerk, I have conducted a review of 
the duties and responsibilities of four existing positions in the 
C:.ty Clerk's Department. These include the Deputy City Clerk, the 
C'.erk VI and two Clerks IV, which are discussed in detail below. 
In addition the City Clerk and Administrative Analyst are proposing 
tjie establishment of one new position of Committee Clerk which is 

so reported on , with my, classification and salary recommendations. 

(a) Deputy City Clerk - D. H. Little 

The incumbent of this position is responsible for assisting the 

C:.ty Clerk in the overall management of the City Clerk's Department, 

and in providing the required secretarial-clerical and related 

services for City Council and the Board of Administration. Specific 

examples of Mr. Little's work include preparing Council Agenda, taking 

and preparing Minutes of Council meetings, dealing with correspondence 

atid enquiries, and assisting in election work functions. In 1970, 

Woods Gordon and Co. recommended that the position of City Clerk 

b<i upgraded from Pay Grade 37 to 38 (adopted by Council December 22, 1970) 

hereby increasing the differential between that position and the 
D<»puty City Clerk from seven to eight pay grades. 

This is a greater differential than normally exists between Department 
Heiads and their deputies, consequently I recommend that the salary 
for Mr. Little's position be adjusted upward from Pay Grade 30 to 
Pciy Grade 31 effective 1, 1971. This position is to continue 

t<j> be excluded from Union jurisdiction. 

(b) Clerk VI - R. Henry 

The work of this position includes responsibility for ensuring that 
the various eommittees of Council, and Boards and Coitimias ions are 
beiing given adequate secretarial services required, through supervision 
oi two subordinate committee clerks; personally serving as secretary 
to certain committees and other bodies as required; preparing and 
reviewing reports to be submitted to the Board of Administration and 
cjty Council} answering enquiries from Civic Officials and members 
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(b) Clerk VI - R. Henry (cont'd) 

of outside organizations and the general public; and participating 
in varied civic entertainment activities. In addition, in his 
capacity of Chief Clerk, Mr. Henry is also responsible for the 
planning, organization, supervision and general management of the 
day to day activities of the City Clerk's office. 

On August 6, 1957, Council approved the granting of two additional 
pay grades to the incumbent of this position at that time, "while 
on special secretarial work". The special work referred to included 
acting as secretary to various semi-civic committees, special greeting 
committees, and performing various entertainment functions in that 
connection. These duties occupied from 10 to 25 percent of the 
incumbent's time and some were performed after regular working hours. 
The two pay grades were intended to compensate partly for the overtime 
involved and partly for what was considered to be more .difficult 
work than was normally performed. Mr. Henry is currently performing 
duties of a similar nature which occupy a similar amount of his time. 
He regularly relieves the City Clerk as co-member of the Civic 
Entertainment Committee and performs various functions in connection 
with civic dinners, conventions and special greeting committees. 
In view of the precedent set in 1957 by Council for this extra 
responsibility and because these functions will continue in the future, 
I recommend that Mr. Henry's position be reclassified upward from 
Pay Grade 24 to Pay Grade 25 effective July 1, 1971. Mr. Henry 
will receive overtime payment in the normal fashion for extra hours 
worked . 


he City Clerk and the Administrative Analyst arie also proposing that 
dei'tain additional rosnonsibili ties be added to this position to 
I'cl ieve the City Clerk and Deputy City Clerk. It is proposed that 
the incumbent attend all City Council meetings to assist in taking 
the Minutes as required, and also serve as a "Resource" person to 
1 csearch material needed for Council 's information, and to advise 
Council on previous actions, or provide it with background material. 
It is also proposed to assign him the responsibility for assisting 
in securing election staff, and handling the details involved in 
Council's appointment of persons to public boai'ds . In light of these 
proposed new responsibilities, I recommend that this position be 
further reclassified to Pay Grade 26, effective when adopted. I 
also recommend that the position be retitled to Administrative 
Assistant - City Clerk, Class Specification No. 036-1 (submitted 
for adoption) to better reflect the work performed. 

It is understood that this latter set of functions to be added to 
this position is predicated on Council's approval of the additional 
Committee Clerk position, which is being reported on by the Administrative 
Analyst and City Clerk. Under this arrangement, Mr. Henry will assume 
the new duties by shifting some of his less difficult I'esponsibil i ties 
to the new position. Consequently, my recommendation to upgrade this 
position from Pay Grade 25 to Pay Grade 26 would apply only if the new 
position is approved. This position is to continue to be excluded from 
Union jurisdiction. 

(c) Committee Clerks - CM. James and P.M. Scott 

Tie incumbents of these two positions serve as secretaries to the 

various Standing Committees of Council, special boards and commissions, 

and other Bodies as required. This secretarial work includes 

r r'sponsitai I i ty for making pi'e-meetinfj; arrangements, compiling tho 

a[;enda, taking and preparing? minutes oi meetings, and arranging 

far the appearance of delegations. Thoy also receive reports from 

civic Departments and Boards that are to be presented to senior 
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(c) Committee Clerks - C. M. James and D. M. Scott (cont'd) 

administrative officials and City Council, and review these for 
clarity and correctness of format and dates quoted, and suggest 
tianges to the submitting Department when errors are noted. Other 
uties include answering general enquiries by telephone or letter 
on the policies, affairs and operations of the City, actions of 
ouncil and its Committees; arranging for the distribution of Minutes, 
eports and other materials to committee members; and checking 
tie history of a particular subject for the information of committees, 
as requested. After reviewing and comparing these duties and 
ssponsibilities with those of other related positions in the City's 
srvice and considering external rates of pay for this type of work, 
recommend that these positions be reclassified as Committee Clerk, 
C|ass Specification No. 036, and rated at Pay Grade 20 ($643 - 772) 

fective July 1, 1971. The class specification is submitted for adoption. 

* -Summary of Recommendations by the Acting Director of Personnel Services 


I;icumbent 


D|.H. Little 
Rl. Henry 


M. James 
S. Scott 


Present 

Classification 

Deputy City Clerk - 
P.G. 30 ($1013-1212) 

Clerk VI 

P.G. 24 ($772-922) 

Administrative Asst.- 

City Clerk 

P.G. 25 ($806-965) 

Clerk IV 

P.G. 19 ($616-735) 


Proposed 
Classification 

Deputy City Clerk 
P.G^j^($1060-1270) 

Administrative Ass't. 
- City Clerk 
($806-965) P.G. 25 

Administrative Asst.- 

City Clerk 

P.G. 26 ($843-1013) 


Effective 
Date 


Ir, 1971 
July'l, 1971 

When adopted 


One New 
Pasi tion 


Committee Clerk 
P.G. 20 ($643-772) 

Clerk IV 

P.G. 19 ($616-735) 


July 1, 1971 


When 
adopted 


FURTHER RECOMMENDED by the Acting Director of Personnel Services, 
that Class Specification 036-1 - Administrative Assistant to the City 
Clerk be adopted. 

In this summary second half 1971 rfites are used throughout. 


III. Estimate of Costs (1971 Rates ) 
1971 

Deputy - 6 mbnths at $58 

Clerk VI - 6 months at 43 

Two Committee Clerks - 6 months at 74 


6 months at $175 
Fringe Benefits ® 10% 


$1,050 
105 


$1,155 
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CLAUSE NO. 2 (continued) 


III. Estimate of Costs (cont'd) 


1972 (1972 Rates ) 

Deputy -12 months at $63 $ 756 

Clerk VI - 6 months at 47 282 
Administrative 

Assistant - 6 months at 99 594 

Two Committee Clerks -12 months at 80 960 

One New Position - 5 months at 671 3,355 

$5, 947 

Fringe Benefits @ 10% 595 $6, 542 


Total additional salary costs $7,697 
Furnishings 595 

Estimated total additional cost $8,292 


$7,697 


IV. Committee Clerks' Objection to 
Proposed Classification 


This report has been discussed with the Acting Business Manager of 
the Municipal and Regional Employees' Union who is not in agreement 
with the proposed one pay grade increase for Committee Clerks. 

V. The Comptroller of Accounts advised that the necessary funds 
estimated at $8,292 can be provided from the Contingency Reserve, 

Your Board RECOMMENDS that the foregoing recommendations 
of the City Clerk and Administrative Analyst and of the Acting 
Director of Personnel Services, including the class specification, 
be adopted; except the reference to Committee Clerk Pay Grade, 
which matter only be referred back to the Board of Administration 
for further report, after discussion with the Municipal and 
Regional Employees' Union; the funds involved in respect of this 
report to be provided from the Contingency Reserve. 


3. Leave with Pay for Mrs. Joy Inglis of the Museums Staff to attend 
a special tour to the 'Ksan Museum Project at Hazelton 

The Manager of Museums and Planetarium reports as follows: 

"It has been our practice to organize a number of courses and 
activities in conjunction with both the Vancouver Museums and Planetarium 
Association and the Departments of Continuing Education of the two local 
universities. They have proved very popular and have brought in 
considerable revenue and interest for all three bodies. One of the 
programmes organized for this spring was "A Journey to 'Ksan", which 
is to involve a number of people visiting the project near Hazelton, 
which has revived the ancient arts of the Tsimshian native people. 
Lectures by specialists in anthropology and the arts will be given during 
the trip to 'Ksan. Professor Wilson Duff of the University of British 
Columbia is the guide. Mrs. Joy Inglis, Adult Education Officer with 
the Centennial Museum, helped organize this trip. As a matter of course, 
the request for her to be absent from the City with pay during the 


Cont 'd 
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CLAUSE NO. 3 (continued) 

period of the trip, which is June 27th to 30th inclusive, would have 
come to Council before now. However, because of the recent strike, I 
was not reminded of the need to request leave with pay until today. 
All expenses for this trip have been covered by the University of 
British Columbia and the Vancouver Museums and Planetarium Association, 
and, therefore, I recommend that Mrs. Inglis be given permission 
retroactively to be absent with pay from the City on the dates mentioned." 

Your Board RECOMMENDS approval of the recommendation of the 
Manager of the Museums and Planetarium. 


FOR ADOPTION SEE PAGE(S). f^'.?-.!.- 


BOARD OF ADMINISTRATION 

PROPERTY MATTERS 
JUNE 30. 1972 


RECOMMENDATIONS 


1 . Rental Review 

1li72 West kth Avenue 

The Supervisor of Property & Insurance reports as follows: 

"Lots 5> 6 and 7, exc . South 2 feet and North 7 feet. 
Block 250, D.L. 526, and improvements were purchased 
for the Granville Bridge and are situated under the 
Fir Street Ramp. The premises are presently leased to 
Paulsen Industries Limited for a 10-year period to December 31st, 
1977. A portion of the building was sub-leased to William W. 
Nugent and Company Inc. by permission of City Council October 8th, 
1968. 

A 5-year rental review has now been completed with the 
recommended increase from $250.00 per month, plus all taxes 
to $356.00 per month plus all taxes. The lessee, Mr. W. 
Paulsen, has indicated his acceptance of the increase, 
effective January 1st, 1972, but in view of his proposal to 
carry out renovations, requests an option to renew for a further 
5-year texnn. The latter term to be subject to one-year cancel- 
lation of notice by either party, and further that authority 
be grauited to trainsfer the right of sub-lease of a portion of 
the building from William W. Nugent and Co. to Jones Mac- 
Tool Sales Ltd. for the term of lease. The Director of Plan- 
ning concurs with these lease terms. 

In view of the foregoing, it is 

RECOMMENDED that the current lease be cancelled and a new lease 
entered into commencing January 1st, 1972 for a p>eriod of 5 
years, subject to the following 

(1) A rental of $356.00 per month plus all taxes as if 
levied. 

(2) A five-year rental review clause. 

(3) An option to renew for a further five year term, 
subject to one year's notice of cancellation by 
either party. 

(4) Consent to sub-lease a portion of the premises to 
Jones Mac-Tool Sales Limited. 

(5) The remaining terms and conditions as contained in 
the existing lease. 

(6) Agreement satisfactory to Corporation Counsel." 
Your Board 

RECOMMENDS the foregoing recommendations of the Supervisor of 
Property & Insurance be adopted. 


Board of Administration, June 30, 1972 . . . (PROPERTY MATTERS - 2) 

2. Expropriation for West End Community Centre 
and Senior Citizens' Project 

The Supervisor of Property and Insur2Lnce repxjrts as follows :- 

"On uecember 21st, 1971, City Council approved a report of 
the Board of Administration dated December 15th, 1971 
authorizing the expropriation of eight properties in 
Block 57, D.L. 185, for the West End Conununity Centre and 
Senior Citizens' Housing Project, Approval was also given 
to the appointment of Mr. C.E. Morris as the City's nominee 
to the Board of Arbitration to be constituted to determine 
due compensation to the owners. 

Since the serving of expropriation notices on the various 
owners, a settlement has been reached with the owners of 
three properties. 

However, with respect to the remaining five properties, no 
settlement appears feasible at this time and the City 
Solicitor has asked that final offers as set out below be 
confirmed: 

LxJt 7 Except the 
North 91 feet 876 Bidwell $ 55,000.00 

E^i of Lot 24 1657 Barclay $ 56,000.00 

of Lot 25 1649 Barclay $ 62,000.00 

E^i of Lot 25 1643 Barclay $ 57,500.00 

W% of Lot 26 1635 Barclay $ 61,500.00 

RECC»4MENDED that the foregoing final offers made by the 
Supervisor of Property and Insurance be confirmed as repre- 
senting due compensation for the acquisition of said properties. 

The offers have been confirmed by independent appraisals." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 

3. Expropriation for "Public Open Space" 
901 - 905 Howe Street and 
81 8 - 850 Smithe Street 

The Supervisor of Property and Insurance reports as follows :- 

"On April 25th, 1972, City Council approved the expropriation 
of Lot 38, Block 71, D.L. 541. This is the last remaining 
privately-owned parcel in Block 71, the balance of which was 
acquired in 1970 as a possible exchange site for a Downtown 
Public Open Space. 

Also approved was the appointment of Mr. Charles E. Morris 
as the City's nominee to the Board of Arbitration. 


(continued ) 
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Clause No. 3 (Continued) 


However, the City Solicitor, by letter dated May 15th, 1972, 
advises that Mr. Morris has resigned his position as 
Arbitrator since his firm acts for a residual legatee of 
the estate of the late Mrs. Frith (R/O of the subject 
property). The City Solicitor requests that Mr. R.J.G. 
Richards be appointed in place of Mr. Morris. 

RECOMMENDED that Mr. R.J.G. Richards be appxjinted as the 
City's nominee to the Board of Arbitration in the above 
expropriation replacing Mr. C. E. Morris." 

The Corporation Counsel endorses the recommendation of the 
Supervisor of Property & Insurance. 


Your Board 

RECOiy[MENDS the foregoing recommendation of the Supervisor of 
Property and Insurance be adopted. 

CONSIDERATION AND RECOMMENDATION 

L\.. Sale of Property 

E/S Wall Street between Dundas and Oxford Street 

The Supervisor of Property & Insurance reports as follows: 

"Lot U, Block 19, D.L. 18U, situate on the East side ol Wall Street, 
between Dundas and Oxford Streets, was acquired by the City through Tax 
Sale in 19Ul. The lot is vacant, measures 50' x 113' and lies within 
an M-1, Light Industrial Zoning district. It appears that a large 
portion of the lot was originally a ravine which was filled many years 
ago. 

The owner of Lots 1-3 at the North-east comer of Dundas and Wall Streets 
which abut the City's Lot U to the South, has submitted an offer to pur- 
chase the City's lot for inclusion with his own three lots to form a 
consolidated site for redevelopment purposes. The Director of Planning 
has advised that the City Engineer will require for street purposes, a 
portion at the South-west comer of Lot 1 at the intersection of Dundas 
and Wall Streets, and has recommended that the City's lot k be released 
for direct sale to the proposed purchaser on the condition that a por- 
tion of Lot 1, to be determined by the City Ehgineer, be dedicated for 
street purposes. In addition, he recommends that the balance of Lot 1, 
together with Lots 2, 3 and U be consolidated to form one parcel. 

The offer to purchase is in the amount of $25,000.00 plus $100.00 toward 
the cost of plans and documentation. The offer is considered to be fair 
and reasonable, and is well subs tiantia ted by a number of recent sales of 
industrial property in this area. In addition, a consolidated site has 
the advantage of beinp; able to support a more attractive form of develop- 
ment. 

The direct sale of City-owned Lot U, Block 19, D.L. l8U to the owner of 
abutting lots 1-3, Block 19, D.L. 18U is submitted to Council for its 
consideration. 

In the event Council approves the direct sale, then it is recommended 
that Lot U be sold for the sum ol $25,000.00, plus registration fees, a 
proportionate part of the ciu-rent year's taxes and $100.00 toward the 
cost of plans and documentation and on the following conditions : 


(continued ) 
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Clause No. i| (Continued) 


(1) the dedication of a portion of the South-west comer 
of Lot 1 for street purposes, such portion to be de- 
termined by the City Engineer; 

(2) consolidation of the balance of Lot 1, Lots 2, 3 & U 
to form one site." 

Your Board submits the foregoing report to Council for consideration. Shotild 
Council approve the direct sale of Lot k, then 

Your Board recommends the approval of the recommendation of the Supervisor of 
Property and Insurance. 


RSGOMMENQATION 

i 

5. Request for City-owned Lands^ -- 
Little People's Park 

Tlie Supervisor of Property A Insurance reports as follows: 

I "Reference is made to the Board of Administration, Property Matters 

j Report of June I3, 197? regarding the request for the use of City 

' lands for the development of "Little People's Parks" under an Opportunities 

for Youth gTEunt. Included in this report was a list of City-owned lands 

which the applicants wished to use for their purpose, including Lots 17 ex. 

R.O.W. , 18 ex.R.o.W. and Lots 19 & 20, Block 285, D.L. 526, situate on the 

N/S 7th Ave. between Arbutus St. and C.P.R. R.o.W. 


City CoTincil, on June 20, 1972 moved that the City-owned lands involved 
be made available to this group subject to certain conditions. Unfortu- 
nately at the time of the original Board report it had not been possible, 
due to the 'Strike' situation, to make a detailed inspection of the lands 
involved. It has subsequently been determined that Lots 17 ex.R.o.W. & 
18 ex. R.o.W. , 19 & 20, Block 285, D.L. 526 are already voider term lease 
to the Roman Catholic Archbishop of Vancouver ( St. Augustine ' s Church) for 
playground purposes, such lease being on a year to year basis with a 6 
months' notice of cancellation by either party. 

To prevent any obvious conflict, the Property & Insurance Office representa- 
tives contacted Miss Dyan Dunsraoor, Project Co-ordinator for Little People's 
Park. It was arranged that they would not place any development on said 
Lots 17 to 20 and in lieu thereof, permission was granted for them to utilize 
Tax Sale Lands being Lots I8 & 19 ex. R.o.W. & Lot 20, Block 305, B.L. 526, 
situated on N/S 8th Ave. East of Arbutus St. and abutting the C.P.R. R.o.W. 

RECOMMENDED that this matter be forwarded to City Council for information 
and confirmation of the substitution of City Lots I8 ex.R.o.W. & Lot 20, 
Block 305, D.L. 526 for City Lots 17 ex.R.o.W., I8 ex.R.o.W. and Lots 19&20, 
Block 285, D.L. 526. 


Your Board recoxnrnends the adoption of the recommendation of the 
Supervisor of Property & Insurance and that the Resolution of Council 
dated June 20, 1972 be varied accordingly. 


FOR ADOPTION SEE PAGE(S) ^^5!^ 


CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 


A Regular meeting of the Council of the City of Vancouver 
was held on Tuesday, July 18, 1972, in the Council Chamber, at 
approximately 9:30 a.m. 

PRESENT : His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 

Hardwick, Phillips, Sweeney and Wilson 

ABSENT : Alderman Linnell 

Alderman Rankin (leave of absence) . 

CLERK TO THE COUNCIL : R. Thompson. 

PRAYER 

The proceedings in the Council Chamber were opened with 
prayer . 

'IN CAMERA' MEETING 

The Council agreed to an 'In Camera' meeting later this day. 

ADOPTION OF MINUTES 

MOVED by Alderman Hardwick, 
SECONDED by Alderman Broome, 

THAT the Minutes of the Regular Council Meeting (including 
'In Camera'), dated July 4, 1972, be adopted. 

- CARRIED. 

COMMITTEE OF THE WHOLE 

MOVED by Alderman Hardwick, 
SECONDED by Alderman Broome, 

THAT the Council resolve itself into Committee of the Whole, 
His Worship the Mayor in the Chair. 

- CARRIED. 

UNFINISHED BUSINESS 

1. P.N.E.: Stables 
and Fire Safeguards 

This matter was deferred for consideration following delegations 
this day. 

2. Champlain Heights: 
Sites 19 and 20 

(i) The Board of Administration, under date of June 28, 1972, 
submitted to Council on July 4, 1972, a report dealing with the 
method of disposal by the City of Sites 19 and 20 in Champlain 
Heights. The report of the Board, which was prepared by the 
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UNFINISHED BUSINESS (cont'd) 

Champlain Heights: 
Sites 19 and 20 
(continued) 

Director of Planning and Civic Development, the Director of Finance, 
and the Director of Social Planning/ Community Development, contains 
a resume of the matter, some statistical information with regard 
to income levels for private and public housing, and develops four 
methods of marketing the property: 

a. Competitive price 

b. Competitive design with fixed price 

c. Competitive design and minimum price 

d. No competition - direct sale . 

The report of the Board concluded with the following five recom- 
mendations : 

"It is I-:BCOMMIi;t;DED THAT: 

1. Linear tov/nhousc Sites 12 and 13 be sold on the basis 
of higliest bid in accordance with Covmcil's resolu- 
tion of November 15th, 1971 and in addition that townhousc 
Site 14 be sold on tlie same basis. 

2. Townhouse Sites 19 and 20 be marketed for housing in 
approxiiiiatoly the $25, 000- $30, 000 price range. 

3. City Council select the method of marketing Sites 
19 and 20 to be one of the following: 

(a) competitive price 

(b) competitive design and fixed price 

(c) competitive design and minimum price 

4. City Council instruct its officials to consult with 
Central Mortgage and Housing Corporation and the 
Greater Vancouver Regional District as to the 
possibility oi' interspersing within the development 
of Sites 19 and 20, approximately 1075 of the units 
for sale directly to C.M.Ii.C. for subsidized rental 
hoxising or for sale direct to low-income persons as 
determined by C.M.II.C. This matter, together with 
conditions of sale would subsequently be reported to 
Council for approval. 

5. The Conditions of Development pertaining to Sites 
12, 13, 14, 19 and 20 be amended to: 

(a) reduce the unit density from 18 units per net 
acre to 16 units per net acre . 

(b) increase the site coverage of buildings, parking 
and vehicular access to 45% of the total site 
area and be generally in accordance with 
Appendix V. 

Your Board RECOMMENDS that the report of the Director of Planning 
and Civic Development, the Director of Finance and the Director 
of Social Planning/Community Development be approved." 


The matter was deferred until this Council meeting at the 
request of the Vancouver City Planning Commission, which body met 
with the Area Council, and subsequently filed a report, dated 
July 12, 1972, which was submitted to the Council on July 18, 1972. 

The Commission recommended approval of Site #19 for well- 
designed, low-density townhouses of the cluster variety, and 
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UNFINISHED BUSINESS (cont'd) 

Champlain Heights: 
Sites 19 and 20 

(continued) ' 

Site #20 for townhouses not to exceed 15 units per acre, and that 
this site be not used for limited dividend or low income housing 
or institutional purposes. 

(ii) The Council gave further consideration to the Board of 
Administration report of June 28, 1972, and dealt with the Board's 
recommendations in the following manner: 

(a) MOVED by Alderman Phillips, 

THAT the following recommendations be adopted: 

1. Linear townhouse Sites 12 and 13 be sold on the 
basis of highest bid in accordance with Council's 
resolution of November 15, 1971, and in addition 
that townhouse Site 14 be sold on the same basis. 

2. Townhouse Sites 19 and 20 be marketed for housing in 
approximately the $25 , 000-$ 30 , 000 price range. 

3. City Council instruct its officials to consult with 
Central Mortgage and Housing Corporation and the 
Greater Vancouver Regional District as to the 
possibility of interspersing within the development 
of Sites 19 and 20, approximately 10% of the units 
for sale directly to C.M.H.C. for subsidized rental 
housing or for sale direct to low-income persons 

as determined by C.M.H.C. This matter, together 
with conditions of sale would subsequently be reported 
to Council for approval . 

- CARRIED. 

(b) MOVED by Alderman Phillips, 

THAT Sites #19 and 20 be marketed through "competitive 
design and fixed price." 

- CARRIED. 

(c) MOVED by Alderman Phillips, 

THAT the Conditions of Development pertaining to 
Sites #12, 13, 14, 19 and 20 be amended to: 

1. reduce the unit density for Sites #12, 13, 14 and 20 
from 18 units per net acre to not more than 15 units 
per net acre; 

2. reduce the unit density for Site #19 from 18 units 
per net acre to a density in the order of 10 units 
per net acre, and the Council indicate preference 
for a design which places the units in clusters; 

3. increase the site coverage of buildings, parking and 
vehicular access to 45% of the total site area and 
be generally in accordance with Appendix V. 


- CARRIED. 
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Champlain Heights : 
Sites 19 and 20 
(continued) 

(d) MOVED by Alderman Phillips, 

THAT the Vancouver City Planning Commission and the 
Area Council be represented on the Jury which will 
consider the designs of the proposed developments. 

- CARRIED. 

3. Grant Request: B.C. Inter- 
Project Housing Council 

The B.C. Inter-Project Housing Council requested permission 
to appear as a delegation in support of their application for 
financial assistance to help defray the cost of a tour for tenants 
of public housing, in connection with which the federal government 
had made a grant . 

The Council did not take any action to deal with this request. 

COMMUNICATIONS OR PETITIONS 

1. Waterfront Redevelopment: 
Cardero to Main Streets 

' Alderman Sweeney brought to Council's attention the following 

I letter he wrote on July 11, 1972, to the Chairman of the Vancouver 
Port Authority: 

"For some time, the un-development of Vancouver's water- 
front between Cardero and Main streets has been the 
subject of a great deal of criticism and conjecture by 
the news media and sundry politicos. 

Obviously, the essential component lacking in the re- 
development planning of the area is a viable plan of 
development . 

It seems to me that one of the main purposes of the 
Vancouver Port Authority is to concern itself with 
realistic and practical planning for the future of Van- 
couver ' s harbour . 

This particular area would be ideal for such things as a 
new passenger liner terminal, sea-plane base and large- 
yacht basin, such as exists in Victoria harbour, with easy 
public access. 

I would like to propose that you, as chairman of the 
Authority, include this matter on the agenda of the 
Authority for discussion, and further recommend that a 
study, in depth, be initiated to produce a development 
plan . 

Such study should include the Port Authority, City of 
Vancouver, National Harbours Board, C.P.R., and the 
federal Department of Transport." 
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COMMUNICATIONS OR PETITIONS (continued) 

Waterfront Redevelopment: 
Cardero to Main Streets 
(continued) 

I 

MOVED by Alderman Sweeney, 

THAT the Council endorse the proposals made by the Alder- 
! man in his letter to the Vancouver Port Authority. 

« 

FURTHER, THAT in addition to those referred to in the letter 
of Alderman Sweeney, the Port Authority be asked to include as 
participants in the discussions, representatives of the Downtown 
Business Association and the Community Arts Council. 

2. C.F.M.M.: Municipal Resources - _ CARRIED. 

Tri-level Conference 


A letter from the Canadian Federation of Mayors and Municipalities, 
dated June 26, 1972, requested the City of Vancouver to provide some 
staff resources and assistance in co-ordinating responsibilities for 
the municipal delegation to the Tri-level Conference, planned for 
November, 1972. Included in the programme is a meeting to be held 
in the near future, involving a staff person from each of five 
Canadian cities and the C.F.M.M. research staff, the purpose of which 
would be to co-ordinate the implementation of the study. 

MOVED by Alderman Bird, 

THAT the Board of Administration be asked to appoint a staff 
member to attend the preliminary meeting of officials, and the 
City take the position that it will give such assistance to the 
programme as staff resources will permit. 

- CARRIED. 

3 . Replica of the 
"S.S. Beaver" 


Council received a letter from the City of Nanaimo, dated 
July 11, 1972, in which the Vancouver City Council was requested 
to endorse a proposal of the Nanaimo City Council that the 
replica of the "S.S. Beaver" be purchased by the provincial govern- 
ment as a tourist attraction. 

Council did not take any action to deal with this request. 

4 . Vancouver Youth Hostel : 
Request for Grant 

A letter, dated July 7, 1972, from the Canadian Youth Hostels 
Association rec[uestmg financial assistance in the replacement of a 
heating plant and the renovation of additional dormitories, was 
withdrawn by the Association. 

5 . False Creek Planning Consultants 
Development Proposals, Report 4 and 5: 
Board of Pa^rks »nd Public Recreation 

MOVED by Alderman Adams, 

THAT the letter from the Board of Parks and Public Recreation, 
dated July 6, 1972, conveying a resolution of the Park Board 
passed on July 4, 1972, which asks the Council to engage a 
planning consultant to review the False Creek plans, be received 
and filed for information. 

- CARRIED. 
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COMMUNICATIONS OR PETITIONS (continued) 

6 . Dogs on Beaches and in 

Pools: Board of Parks and 
Public Recreation 


MOVED by Alderman Wilson, 

THAT the letter of July 6, 1972, from the Park Board, con- 
veying the following resolution dated July 4, 1972, be received 
for information: 

"That the City Council be informed of the increasing 
problem with dogs and request that six additional 
City Pound men be hired by City Council to combat 
the problem . " 

- CARRIED. 

7. International Conference on 
Fisheries Management and Development 

The Honourable Jack Davis, Minister Fisheries Canada, advised 
the Council by letter dated July 12, 1972, that the International 
Conference on Fisheries Management and Development, under the 
auspices of the Food and Agriculture Organization of the United 
Nations, will be hosted by Canada and will hold their convention 
in the City of Vancouver in February, 1973. 

MOVED by Alderman Wilson, 

THAT the letter from the Minister Fisheries Canada be received, 
and the Council express its gratification that the conference will 
be held in the City of Vancouver, and its thanks to the Minister 
for his success in bringing this conference to Canada. 

- CARRIED. 

8. Senior Citizens' Housing Project 
near Joyce Road and Kingsway: 
Collinqwood United Church 

A letter from Collingwood United Church, dated May 8, 1972, 
conveyed a request that the church authorities be allowed to 
appear before Council, to discuss the cjuestion of the acquisition 
by the church authorities of four City lots which, added to their 
own holdings, would permit them to proceed with arrangements for 
a high-rise senior citizens' project on the west side of Harold 
Street, between Kingsway and School Road. 

MOVED by Alderman Hardwick, 

THAT the request of the Collingwood United Church for four 
City lots, and the policy decisions involved therein, be referred 
to the Standing Committee on Planning and Development for con- 
sideration and report, and the Committee make arrangements to re- 
ceive a delegation from the Collingwood United Church and such 
other organizations as it feels suitable. 


. . 6 
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CCMMUNICATIONS OR PETITIONS (continued) 

9. Jericho Lands: 
The Jericho Park Coinmittee 

MOVED by Alderman Hardwick, 

THAT the letter, dated July 11, 1972, from The Jericho Park 
Committee, dealing in considerable detail with the course of 
negotiations with the federal government in connection with the 
Jericho lands, be received for information. 

- CARRIED. 

10. Greenbelt Protection Fund: 
G.V.R.D. 


MOVED by Alderman Broome, 

THAT the letter dated July 7, 1972, from the Chairman, Planning 
Committee, Greater Vancouver Regional District, in regard to dis- 
cussions between civic officials and Mr. Norman Pearson, a planning 
consultant engaged by the Regional District on the matter of the 
use of the Greenbelt Protection Fund, be referred to the Board of 
Administration . 

- CARRIED. 


BOARD OF ADMINISTRATION AND OTHER REPORTS 

A. Board of Administration, 

GENERAL REPORT, July 14, 1972 

WORKS AND UTILITY MATTERS 

Student Summer Employment: 
Department of National Defense 
(Clause 10) 

The Board of Administration, under date of July 14, 1972, 
submitted a report by the City Engineer, as follows: 

"The Department of National Defense has a program of employing 
students for six weeks this summer on community ■ pro jects, primarily of a 
■nti-pollution/anti-litter nature. The D.N.D. recruits and employs the 
students and provides crew supervisors and crew transportation. They ask 
that the municipality provide technical direction. 

Two projects have been approved for the City of Vancouver: 

Special Park and Beach Clean-up 

This would employ 25 male students with technical direction 
provided by the Park Board staff. 

Pedestrian Traffic Count 

This would employ 8 female students gathering information on 
pedestrian flows and valumes. Technical direction uould be provided 
by Engineerine Department staff and the project would provide Che 
department with information of use in evaluating street cleaning needs. 

Before starting work on these projects the Department of 
National Defense requires that a 'Statement of Understanding - Provision 
of Services' be signed on behalf of the City. The main provision of this 
document is that the City indemnifies the Crown against any claims arising 
out of the work. The students would be civilian employees of the D.N.D. 
an4 covered by the Government Employees' Compensation Act. The students 
for the Parks project would receive a week's first-aid and safety training 
before coming onto the job. Those for the Pedestrian Count would receive 
first-aid training. 

(continued) 
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WORKS AND UTILITY MATTERS (continued) 

Student Summer Employment: 
Dept. of National Defense 
(Clause 10) - continued 

The Statement of Understanding has been reviewed by the Law 
Oepartnent and they advise i 

"This document would expose the City to an obligation \*ich it 
has not previously assumed. Other groups which have volunteered 
to undertake work for the City have been required to indemnify the 
City. The degree of exposure would be comparable to that if the 
work were being done by the City's own employees with the difference 
that the students would not be under the direct supervision of City 
departments.' " 

MOVED by Alderman Bird, 

THAT the Council advise the Department of National Defense 
it wishes these projects to be proceeded with, and His Worship 
the Mayor and the City Clerk be authorized to execute the 
Statement of -Understanding . 

- CARRIED. 

Septic Tank Installations 

During consideration of the Board of Administration report 
(Works and Utility Matters), dated July 14, 1972, it was 

MOVED by Alderman Broome, 

THAT the City Engineer submit a report, within one month 
if possible, containing a list of locations of septic tank 
installations still in existence in the City. 

- CARRIED. 

Balance of Works and 
Utility Matters 

MOVED by Alderman Broome, 

THAT Clauses 1, 2, 3, 4, 5, 8 and 9 of the Board of Administra- 
tion report (Works and Utility Matters), dated July 14, 1972, be 
adopted; and Clauses 6 and 7 be received for information. 

- CARRIED. 

SOCIAL SERVICE AND 
HEALTH MATTERS 

MOVED by Alderman Broome, 

THAT Clauses 1 and 2 of the Board of Administration report 
(Social Service and Health Matters), dated July 14, 1972, be re- 
ceived for information. 

- CARRIED. 

BUILDING AND PLANNING MATTERS 

Basement Suite at 1073 East 
3 5th Ave. - Mrs. D. Grimes 
(Clause 2) 

MOVED by Alderman Wilson, 

THAT consideration of this clause in the Board of Administration 
report (Building and Planning Matters), dated July 14, 1972, be 
tabled for two weeks, to give the mover of this motion an opportunity 
to look into this matter. 


- CARRIED. 
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BUILDING AND PLANNING 
MATTERS (continued) 

Grain Elevator - 

2700 Block Wall Street 

(Clause 3) 

MOVED by Alderman Hardwick, 

THAT the report of the Board of Administration on this matter 
be sent to the Board of Parks and Public Recreation for its 
information . 

- CARRIED. 

Balance of Building 
and Planning Matters 

MOVED by Alderman Calder, 

THAT Clauses 1 and 4 of the Board of Administration report 
(Building and Planning Matters), dated July 14, 1972, be adopted. 

- CARRIED. 

LICENSES AND CLAIMS 

MOVED by Alderman Sweeney, 

THAT the report of the Board of Administration (Licenses and 
Claims), dated July 14, 1972, be approved. 

- CARRIED. 

FIRE AND TRAFFIC MATTERS 

P.N.E. - Traffic Access 
and Parking (Clause 1) 

The Board of Administration submitted for Council's considera- 
tion the matters raised by the Vancouver East New Democratic Party 
in a letter dated June 6, 1972. The Party asked Council to reverse 
its recent decision to expand P.N.E. entrances and exits in order 
to disperse more automobile traffic along adjoining streets. 

On May 30, 1972, Council took certain action with respect to 
the development of the central area of the P.N.E., and traffic 
and parking problems, and referred to the Official Traffic Commi- 
sion's proposed restricted parking for residents , and the use of 
Pandora, Dundas and Cambridge Streets for traffic dispersal routes. 

MOVED by Alderman Phillips, 

THAT the Vancouver East New Democratic Party be advised of 
Council's action, and invited to appear before and make its 
representations to the Official Traffic Commission, if it so 
desires . 

- CARRIED. 

Balance of Fire 
and Traffic Matters 

MOVED by Alderman Bird, 

THAT Clause 2 of the Board of Administration report (Fire and 
Traffic Matters), dated July 14, 1972, be adopted; and Clause 3 
be received for information. 
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FINANCE MATTERS 

Police Dept. - Motorcycle Drill 
Team Participation - Seattle 
Seafair Parade (Clause 1) 

The Board of Administration submitted to Council the 
following resolution of the Board of Police Commissioners, dated 
April 27, 1972: 

•The Chief Constable advised that the Motorcycle Drill 
Team had been invited to participate in the Seafair 
parade to be held in Seattle on July 28th. He requested 
the approval of the Board for the Team to attend and 
asked that City Council be requested to provide $200 to 
assist in deferring expenses involved,' 

The Board of Police Commissioners resolved: 

'THAT City Council be requested to consider authorizing 
the Police Motorcycle Drill Team to travel to Seattle 
to participate in the Seafair parade on July 28th, 1972 
and to provide the sum of $200 toward the expenses.' 


MOVED by Alderman Adams, 

THAT a grant, in the amount of $200.00, be made toward the 
expenses which will be incurred by the Police Motorcycle Drill 
Team, in connection with its participation in the Seattle Seafair 
Parade . 

- CARRIED UNANIMOUSLY. 

Booth - City Hall: 
The Playhouse Theatre Company 
(Clause 2) 

The Board of Administration reported as follows on July 14, 

1972 : 

'The Playhouse Theatre Company has requested permission to place a 
display consisting of a 4" x 4' stationary display booth, a 6' diameter 
revolving display and a small automobile in the Main Lobby of the 
City Hall. The date for the display is from July 24th, 1972 to 
July 29th, 1972. 

The Director of Permits and Licenses reports as follows: 

"Last Year Council approved the request from The Playhouse 
Theatre Company to locate a display booth in the Main 
Lobby of the City Hall for a 10-day period. 

This year. The Playhouse Theatre Company is attempting to 
enlarge its display; however, this Department feels that 
the space is too restrictive for the additional items, 
and that they are incompatible with the Main Lobby. 

It is suggested that The Playhouse Theatre Company be given 
permission to locate the same display booth as last year in 
the Main Lobby, City Hall." ' ' 

MOVED by Alderman Bird, 

THAT The Playhouse Theatre Company be given permission to 
locate a display booth, similar to last year's, in the main lobby 
of City Hall; and they be advised that the available space is too 
restricted for the additional items proposed to be used. 



- CARRIED. 
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FINANCE MATTERS (continued) 

Use of Schwesinger Legacy 
(Clause 3) 

In respect of this Clause, it was 

MOVED by Alderman Broome, 

THAT the report of the Board of Administration (Finance Matters) 
dated July 14, 1972, with respect to the use of the Schwesinger 
Legacy be adopted, with an amendment to the penultimate paragraph 
to alter the rate of interest to be credited to the Fund from "4%" 
to the "average short term interest rate earned by the City" 
and the officials be directed to note that any monies received 
from the sale of publications financed originally through this 
Legacy, will be returned to the Fund. 

- CARRIED. 

Complimentary Tickets: 
Young Voyageur Group 
(Clause 6) 

The Principal of Handsworth Secondary School, in North 
Vancouver, requested that complimentary tickets for the Planetarium 
and Maritime Museum be issued for a group of some 46 student 
exchangees, who are visiting British Columbia under the Young 
Voyageur Programme . 

MOVED by Alderman Sweeney, 

THAT the request of the Principal of Handsworth Secondary 
I School be acceded to, and arrangements be made for these students 
to visit the Planetarium and Maritime Museum. 

- CARRIED. 

Grant Request: 
Older Boys' Parliament 
(Clause 7) 

In connection with this grant request in the amount of $500, 
Council did not take action to approve. 

Balance of Finance Matters 

MOVED by Alderman Sweeney, 

THAT Clauses 4, 5 and 8 of the Board of Administration report 
(Finance Matters), dated July 14, 1972, be adopted. 


- CARRIED. 
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B. PERSONNEL MATTERS, 

Supplementary Report, 
July 14, 1972 

Roster of Conferences - 
Provincial Courts Department 
(Clause 3) 

The Provincial Courts Administrator and the Administrative 
I Analyst prepared a report, submitted by the Board of Administra- 
tion under date of July 14, 1972, on a schedule of conferences 
for the Provincial Courts Department. In accordance with the 
reports of the two officials, it was 


MOVED by Alderman Broome, 

THAT the Provincial Courts Department be entitled to have 
attendance at one National and one Regional conference each year, 
commencing in 1972, and that the list of conferences to which 
this entitlement shall apply shall be the following: 


NAME OF CONFERENCE: 


Canadian Bar Association 


Nat. 
1 


Reg . No. Authorized to Attend 

1 


Canadian Association of 
Chiefs of Police 


National Institute of 

Municipal Law Officials 1 

Law Society of B.C. 
(B.C. Sec. C.B.A.) 

Municipal Officers Assoc. of B.C. 


1 
1 


1 
1 


- CARRIED. 


Balance of Personnel Matters 


MOVED by Alderman Adams, 

THAT Clauses 1 and 2 of the Board of Administration report 
(Personnel Matters, Supplementary Report), dated July 14, 1972, 
be approved. 

- CARRIED. 


C. PROPERTY MATTERS, 
July 14. 1972 

Sale of Property: 
1121 Union Street, 
(Clause 3) 

The Board of Administration, under date of July 14, 1972, 
submitted for consideration a report by the Supervisor of Property 
and Insurance, from which the following is extracted: 


Regular Council, July 18, 1972 1 

BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 

PROPERTY MATTERS 
(continued) 

Sale of Property: 
1121 Union Street 
(Clause 3) — (continued) 

"In 1969 the City acquired Lot 30, Block 21, Subdivision A, D.L. 182, 
situated on the North side of Onion Street between Olen and Vernon 
nrives for highway purposes, as it was anticipated that the City would 
proceed with the Dnion-Adanac Diversion. This proposal however, was 
abandoned and no further properties were purchased in this block. 

The lot is 25' X 122', zoned M-1, and is the only City-owned Lot in 
the block. The house on the property, which currently rents for 
$90.00 per month, is in very poor condition. 

The City has received an ofler to purchase Lot 30 from the owner of 
the adjacent Lots 31 and 32 lying to the West. The prospective pur- 
chaser has agreed to consolidate Lots 30, 31 and 32 to form one par- 
cel and also to demolish all structures on Lot 30 within sixty days 
from date of sale. The owner of Lot 29 abutting the eastern boundary 
of the City-owned lot has advised this department that he has no 
interest in purchasing the City's lot. Dhder the circumstances, the 
Director of Planning has released Lot 30 for sale to the owner of 
LotJ 31 and 32 for consolidation. The offer to purchase for the sum 
of $llt, 000.00 plu3 a proportion of the current year's taxes, regis- 
tration fees and $150.00 towards the coat of plans and documentation, 
ia considered fair and reasonable, and reflects market value for the area. 

C0W3IDKRATT0K 

The direct sale of this City-owned lot is presented to Council for its 
consideration." 

The Supervisor of Property and Insurance recommended a sale 
price, and certain conditions in the event that Council agreed to 
direct sale . 

MOVED by Alderman Bird, 

THAT Lot 30, Block 21, Subdivision A, D.L. 182, Group 1, 
N.W.D., Plan 355 be sold to the owner of abutting Lots 31 and 
32 for the sum of $14,000.00, plus a proportionate part of the 
current year's taxes, registration fees and $150.00 towards the 
cost of plans and documentation, subject to the following condi- 
tions : 

(1) the consolidation of Lots 30, 31 and 32; 

(2) demolition by the purchaser of all structures on Lot 30 
within 60 days from the date of sale . Conveyance to be 
withheld until the demolition is completed; 

(3) the existing month-to-month tenancy of Lot 30; 

(4) that the purchaser enter into a bulkhead agreement with respect 
to the consolidated site, the property being approximately 3' 
above street level ; 

(5) the date of sale to be the date of Council's approval. 


- CARRIED. 
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PROPERTY MATTERS 
(continued) 

Balance of Property Matters 

MOVED by Alderman Broome, 

THAT Clauses 2, 5 and 6 of the Board of Administration report 
(Property Matters), dated July 14, 1972, be adopted; and Clauses 1 
and 4 be received for information. 

- CARRIED. 

D. Proposed Amendments to the 

National Housing Act (Bill C-213) 

The Board of Administration submitted a report, prepared by 
the Director of Planning and Civic Development, under date of 
July 7, 1972, being an explanation of the proposed amendments to 
the National Housing Act (Bill C-213), and notations of certain 
questions which arise from the reading of the provisions of the 
Bill. 

MOVED by Alderman Adams, 

THAT the report of the Board of Administration on the pro- 
posed amendments to the National Housing Act (Bill C-213) be 
received, and the Director of Planning and Civic Development be 
asked to endeavour to secure answers to the various questions 
brought to Council's attention in this report. 

- CARRIED. 
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The Council recessed at approximately 10:45 a.m., and 
following an 'In Camera' meeting in the Mayor's office, recessed 
at approximately 12:00 noon, to reconvene at 2:00 p.m., in the 
Council Chamber, at a Public Hearing. 
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The Council, still in Committee of the Whole, reconvened 
in the Council Chamber at approximately 2:25 p.m., with the 
following members present: 

PRESENT : ttis Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 
Hardwick, Linnell, Phillips, 
Sweeney and Wilson 

ABSENT: Alderman Rankin (Leave of Absence) 


BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

E. Sale of City Property: 

S/W corner Georgia and Beatty Streets 

The Board of Administration submitted a report dated 
June 29, 1972, on bids received for the sale of Lots 1-3 and A 
Block 58, D.L. 541. The Report of the Board of Administration 
recommends the sale of the property to the only bidder, subject 
to certain conditions. The first condition was withholding 
registration of the deed until City officials are satisfied with 
the proposed development. By consent of Council the report was 
amended to substitute "City officials and the City Council" for 
"City officials" in recommendation (1) , 

The Board of Administration reported under date of Jiily 5 
1972, on a communication from the Citizens Council on Civic 
Development in which the Council was urged not to sell its 
properties at this location. Mr. Harald Weinreich appeared on 
behalf of the Citizens Council on Civic Development and spoke in 
support of its views. 

MOVED by Aid. Broome, 

THAT the offer to purchase Lots 1-3 and A-F, Block 58, 
D.L. 541, submitted by Sandman Inn (Vancouver) Limited in the 
amount of $270,000 be approved subject to the following 
conditions : 

(1) The aqreemfint for sale and/or deed of land to be withheld 
from reqistration until Citv officials and the City Council 
are satisfied that the proposed development is of a scale 
in keeping with the development of other lands within the 
vicinity, such as the Oueen Flizabeth Theatre, the Post 
Office, future C.B.C. and Federal buildinris. 

(?) In the event Sindmw Inn (Vancouver) T.imited fail to comply 
with condition (l) v;ithin a period of tvfo ypars from the 
dat.e oi Gity Couricil's acceptance of their ojfer, the sale 
cha31 be cancelled and the net purchase price (sale price 
loss wciiTilnistration fees and taxes and interest due) will 
be reiunded. 

(.■J) The date oi sale be 90 days i'rom the date ol Council's 

acceptance ol the oiler or the date that the Development 
permit is issued, whichever la the sooner. 

(h) The tnrms ol' th^ srsle to be P'^it of tho purchase price, 

payable; on \.hr d.ito of sale with the balance payable in 1 
equal instal Imonts at 6, 1? and 18 months at 9% intnrest. 

(•;)) The snle Is subject to the present monthly lease ol the 

site for pnrkinf^, which p;cnora t.os an income ol $mo.OO per 
month 1/1 tho City. Tn thn event the sale Is cancelled, 
Snndm vn Tnn (Vancouver) I.imit.tui will, pay to thn City of 
Vtficnuvcr the loya oi" monthly parkluR revonuo that occurred 
from thn d'lt.e of s-ile to the r]ntm of r.nnr(^ 1 1 ati or> of the 
sale . 


cont 'd . 
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Sale of City Property: S/W corner 
Georgia and Beatty Streets (cont 'd) 

(6) That the purchasfr undertake to commence construction to a 
reasonable extent on the site within two years I'rom the 
date of City CouncU 's approval of the sale. In the event 
th.^t iDoroval of the rjchcme does not occijir until the latter 
6 months of the two year period granted for such commence- 
ment, that construction be permitted to commence not later 
than 6 months from the date of Issuance of the Development 
Permit. 

- CARRIED 

UNFINISHED BUSINESS (cont'd ) 

P.N.E. Stables: 
Fire Safeguards 

The report of the Board of Administration, dated June 30, 1972, 
containing four recommendations of the Fire Chief, endorsed by 
the Board of Administration, was submitted to Council on July 4th 
and tabled to this meeting in order that affected parties may be 
heard. The recommendations of the Fire Chief are as follows: 


A. All buildings within the stable compound be sprinkled, 
design of such sprinkler system to provide both protec- 
tion to structures and horses. 

B. The elimination of living accommodation in tack rooms, 
feed rooms or any part of a stable and provisions be 
made for living accommodation in a separate bunkhouse 
or building as far removed from the stables as possible. 

C. Existing station boxes be upgraded to an approved standard 
and further be auxiliarized to the three Fire Department 
boxes to provide direct transmission of alarm to the Fire 
Department , 

D. When stables are occupied, a fire patrol be organized on 
a 24 hour basis with a further requirement of an hourly 
schedule for watchman's key stations. 

The B.C. Jockey Club was represented at the meeting by 
Mr. M. E. Peters, Director of Racing, who presented a brief 
commenting on the four recommendations by the Fire Chief, indicating 
their concurrence with recommendations C and D, opposing recommenda- 
tion B, and with regard to recommendation A (sprinkler system) 
indicating orally that they are prepared to install sprinklers. 

Mr. K. O'Connell represented the Horsemen's Benevolent and 
Protective Association and addressed Council in regard to this 
matter. He made particular reference and objected to the 
recommendation that accommodation be eliminated from tack rooms, 
feed rooms, or part of the stable. 

MOVED by Aid, Phillips, 

THAT the following recommendations of the Fire Chief be 
approved : 

A. All buildings within the stable compound be sprinkled, 
design of such sprinkler system to provide both 
protection to structures and horses. 

cont 'd . , . 
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UNFINISHED BUSINESS (cont'd) 

P.N.E. Stables: 

Fire Safeguards (cont'd ) 

C. Existing station boxes be upgraded to an approved 
standard and further be auxiliarized to the three 
Fire Department boxes to provide direct trans- 
mission of alarm to the Fire Department. 

D. When stables are occupied, a fire patrol be organized 
on a 24 hour Ipasis with a further requirement of an 
hourly schedule for watchman's key stations. 

FURTHER THAT the following recommendation, lettered B, be 
reported upon by the Fire Chief, Medical Health Officer and 
Building Inspector after discussing this matter again with the 
B.C. Jockey Club: 

"The elimination of living accommodation in tack rooms, 
feed rooms or any part of a stable and provisions be 
made for living accommodation in a separate bunkhouse 
or building as far removed from the stables as possible". 

- CARRIED 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

F. Locarno Park and Northwest 
Marine Drive Alignment 

The Board of Administration, under dute of June 19, 1972, 
submitted a report prepared by the City Engineer and the Director 
of Planning and Civic Development on a proposal to revise the 
alignment of Northwest Marine Drive in order to protect Locarno 
Park Extension as a local park. During the time that this matter 
has been under study seven requests have been received for delegations 
from individuals and groups. 

MOVED by Aid. Wilson, 

THAT the report on Locarno Park and Northwest Marine Drive 
alignment be received and tabled, to be taken up at a meeting of 
Council in the near future and in the meantime those persons 
and groups who have requested to appear be advised they may do 
so if they so wish and the Park Board be advised that Council 
will hear it also on this question. 

- CARRIED 

G. Local Area Planning: 'Community Improvement 
and Development Programs' Investigation of 
Procedures in Salem, Oregon 


The Board of Administration, under date of July 14, 1972, 
submitted the following report: 

The Director of Planning and Civic Development reports as follows: 

"The Departments of Planning and Civic Development and Social 
Planning/Community Development have been working to produce a joint 
report on procedures for preparation of 'Community Improvement and 
Development Programs', as recommended in the 1970 Vancouver Urban 
Renewal Study. These programs were the subject of an information report 
dated June 20, 1972. 

We have been in communication with the City of Salem, Oregon's 
Office of Community Development, Housing and Urban Renewal. This office 
has implemented a Neighbourhood Planning Program which we feel would 
be of assistance in Vancouver's Community Improvement and Development 
Programs. The Director of Planning and Civic Development and Director 
of Social Planning/Community Development believe a two-day visit to 
the Office of the Community Development, Housing and Urban Renewal by 
one staff member of the Planning and Civic Development Dppartment, to 
obt»<in information at first-hand, could be most valuable. 


cont 'd . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Local Area Planning: 
Procedures in Salem, Oregon (cont'd) 

The estimated expenditure involved including travel, per diem 
allowance and accommodation is estimated not to exceed $170,00. The 
Comptroller of Accounts advises that, if approved, the cost would be 
charged to 'Travel Expenses - Staff and Officials! Account Code 7090/929'. 

Recommendation 

The Director of Planning and Civic Development recommends that a 
rtamber of the Planning and Civic Development Department be authorized 
to travel to Salem, Oregon with costs to be charged to 'Travel Expenses- 
Staff and Officials; Account Code 7090/929'." 

Your Board RECOMMENDS that the above recommendation of the Director 
of Planning and Civic Development be approved. 

Since this report was drafted, the Departments have been contacted 
by Salem officials and informed that the most opportune time to visit 
would be July 17 - 19. As this precedes the next City Council meeting 
by one day, this report is to request confirmation of authorization by 
His Worship the Mayor and the Board of Administration for attendance 
at this meeting. 

MOVED by Aid. Hardwick, 

THAT the report of the Board of Administration dated July 14, 
1972, be adopted and that the action taken by His Worship the Mayor 
and the Board of Administration be confirmed. 

- CARRIED 

H. Policy for Acquisition of Property: 
North Side of Point Grey Road 

The Board of Administration, by report dated June 28, 1972, 
brought to Council's attention two properties on the north side of 
Point Grey Road, the first, being at 2995-3001 Point Grey Road, is 
an instance where a new owner is applying for a subdivision of the 
property into two lots and a development permit to remodel the 
existing building. The second instance is that of a vacant lot 
on the north side of Cameron Avenue in area of preference No, 5, 
In this case a petition from citizens, a request from the Park 
Board and the Vancouver City Planning Commission have been received 
urging the City to purchase the property as a view point. 

A delegation request has been received from the petitioners 
to 'Save Cameron Avenue Viewpoint'. 

In view of the foregoing, it was, 

MOVED by Aid, Hardwick, 

THAT, although priorities have been established, Council agrees 
that they should be reviewed from time to time and directs that 
arrangements be made to hear the delegation referred to, after which 
consideration will be given to the report and to the matter of 
dealing with policy regarding acquisition of properties on the 
north side of Point Grey Road, 


Z73. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

I, Overtime Work and Temporary Help 
Required after the Strike 

The Board of Administration, under date of July 14, 1972, 
submitted the following report: 


*The Board of Administration report •'Overtime Work and Temporary Help Re- 
quired after the Strike" dated June 30th, 1972 and approved by Council 
July 4th, 1972 contained the following summary of the Department of 
Permits ft Licenses request: 

" Det>artment of Permits & Licenses (Note 1) Amount Amount 

Requested Recommended 

1, Administrative, Inspection and 

Developunent Divisions 15,500 5,000 

2, Construction Division 

(a) Office cleaning and building 

rr»r>«rrF 4,705 

$20,205 $5,000 


Note 1. An interim allowance of $5,000 is being recommended 
pending further review of the catch-up work proposed 
by the Director of Permits and Licenses." 


The Director of permits and Licenses reports that 

"A further review of the Department of Permits S, Licenses overtime 
picture suggests that tlie following amounts are the minimum re- 
quired to assist in reducing the workload resulting from the 
strike. 


(1) Administration, Inspection & Developwaent Divisions $ 9,800 

(2) Construction Division 3^600 

$13,400 

As $5,0O0 has been allotted to the Department, a further $8,400 is 
necessary. 

Adjustments have been made in each of the following Divisions as 
follows : 

(1 ) Administration 

Original Request $2,500 - Now $1,800 

Plumbing, Gas, Electrical and Oil Burner Permit applications which 
accummulated during the strike will be issued without checking the 
files as is usually done. There is a slight risk that a permit 
will be issued in error but the backlog can be processed within the 
overtime sura suggested. 


(2 ) Inspection and Enforceraent 
Original Request $7,135 - Now $3,000 

Building, Elcr.tr ic.-\l and PJumbincj work normally requires field 
inspection at stages before the work is covered up. Tt 'vas be- 
lieved that .-\n amount of overtiiiie would be required to liandle 
those jobs which were covered up as well as those where a permit 
had not been taken out. It is now believed that these inspec- 
tions can be made during normal hours but it will be necessary to 
carry a backlog for a reasonable period of time and further that 
there will be some risk of defective installations being covered. 
This is based on the knowledge that jobs were left open for inspec- 
tion to a greater degree than expected. Plumbing and gas installa- 
tions are the most critical of the three areas and the overtime 
allotment will be primarily used in this work. cont'd.. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Overtime Work and Temporary Help 
Required after the Strike (cont'd ) 

(3) Development 

Original Request $5,865 - Nov/ $!:,CCO 

This Division, where Development, Building and other permits are 
issued, has a continuing backlog of approximately two weeks which 
was greatly increased by the strike. Applications were received 
during the strike as well as many more immediately following, from 
persons who had been waiting. It is expected a further increase 
will take place when the labour problems in the construction industry 
are resolved. 

There are no short cuts which can be taken to speed up the process, 
and overtime is the only method of proceeding at this time. Trained 
staff of this type are not available and other staff additions would 
not be productive until trained. 

In the meantime, the overtime allotment will help but will not 
initially affect the delay in issuing permits which has resulted 
from the backlog. It would appear at this time that a further 
request for funds will be required and a further report will be 
prepared if necessary. 

(4 ) Construction and Maintenance 

Original Request $4,705 - Now $3,600 

This Division is responsible for the construction, alteration, 
cleaninr? and maintenance of City buildings. The overtine amount 
to clean the City H«ll has been removed and the work will be 
undcrtr.ken as an extension of the normal routine, however, it 
will t£ike longer to complete the work. 

The amount asked for will allow items included in the budget to be 
undertaken. This was not started, for budget approval was not 
known until now. The majority of the items should be undertaken 
this year and a number must be completed before the fall and winter 
months. 

I recommend that: 

(1) an additional $8,40O be allotted to the Department 
of Permits & Licenses for Overtime Work and Tem- 
porary Help 

(2) approval of the procedures outlined in the fore- 
going report." 

The Director of Finance and your Board RECOMMEND that an additional $8,400 
be allocated for Overtime Work and Temporary Help, and the procedures be 
adopted subject to further report to Council if they are not dealing 
successfully with the emergency situation. ' 

MOVED by Aid. Adams, 

THAT the foregoing report of the Board of Administration be 
approved . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


J. LIP Arts Project 51222: 
Progress Report 


The Board of Administration, under date of July 14, 1972, 
submitted the following report: 

"The Director of SP/CD reports: 

The LIP Program for Artists and Musicians was extended on 
June 13, 1972 by an additional contribution of $78,034.00 from 
the Department of Manpower and Immigration and a contribution of 
$4,000.00 from the City of Vancouver so that the Program can run 
until the end of September, 1972. 


Award for Kiosks 

The Arts Project is being directed by the Department of 
SP/CD guided by a Committee consisting of architect Arthur 
Erickson; artist Jack Shadbolt; Vancouver Art Gallery Director, 
Tony Emery; sculptor, Paul Deggan; musician Tom Northcott; 
Deputy Director of Finance, Peter Leckie; Deputy City Engineer, 
Bill Curtis; and Personnel Technician, George Laue. 

/ 

On May 13th the Department's Arts Advisory Committee received 
the Allied Arts Award of the Royal Architectural Institute of 
Canada for its development of the concept of Art Kiosks. Each 
year this award is made to an artist in a field allied to architecture 
who has made the greatest contribution to the esthetics of the 
urban eiivironmrnt . This vear's award sot. a urecedenl- on two couuLs: 
it was granted to a Committee rather than a single artist and for 
an idea rathor than for an executed work of art. The Institute 
felt that the use of kiosks to display paintings, prints, or 
posters could be a most effective, inexpensive moans of beautifying 
streets and spaces which otherwise lack interest for pedestrians. 
Six kiosks designed by Paul Deggan are on display in the downtown 
area. A new set of kiosks designed by architect Leo Ehling, that 
aro suitable for displaying prints, are being built by the City 
Engineering Department. 


Banners 

The street banners that are each summer placed on major 
Vancouver thoroughfares were produced this summer by Marken Joslin, 
one of the artists employed under the Program. They have received 
much favourable comment for their exceptional design. The design 
would normally have been commissioned by the Engineering Department at 
a cost of about $850.00. The project therefore resulted In a saving 
of this amount in the Departmental budget. 


Park Concerts 

Six ensembles of musicians who perform music ranging from 
Renaissance to rock are presently employed. A series of free 
Neighbourliood Concerts every Thursday evening at 7:30 pm and 
Sunday aflornoon at 2:00 pm i\ro nchcdulrd to t.iko pl.ico in John 
Hendry Park, Queen Klii^iabelh I'ark, Alexandra Park, Mapi<; ijr<Jvc 
Park, and at Kitsilano Beach Park. In addition, the same groups 
give unschetiuled concerts on sidewalks, parks, malls, and shopping 
centres throughout tl»o City. In inclement weather they have been 
performing in rest homes. 

Art-lach - 72 - Music and Art Fair 

Coinciding with the Vancouver Sea Festival a scries 
concerts, an art exhibition and other special events are scheduled 
to take place on the grounds of the Centennial Museum and Plane- 
tarium from July 21 to 23 inclusive. At this time the art work 
produced under the Program will be exhibited and, if recommendations 
contained in this report are approved, some will bo offered for 
sale. Other planned events include an exhibition of paintings ana 
crafts by guest participants, a Kite Design Contest, and special 
art activities for children under the direction of the Vancouver 
Art Gallery. In addition, a Celebrity Painting Contest is sched- 

cont 'd . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

LIP Arts Project 51222: 
Progress Report (cont'd) 

uled in which members of the media, atheletes, politicians, and 
others unfettered by the slavery of artistic talent will be given 
an opportunity to express their inner selves on canvas. Berets, 
smocks, paints, and canvas will be supplied. Invitations will be 
extended to Council and the Board of Administration. Finally, a 
retiring City garbage truclc will be honored by the attention of our 
artists, and transformed, hopefully, into a timeless work of art. 


Displav of Art 

A sufficient number of paintings, photographs, prints and 
tapestries are now on hand to turn many of the public spaces 
within Municipal buildings into interesting galleries. It is 
recommended that the Construction Division of the Department of 
Permits and Licenses be empowered to use its discretion in the 
selection of suitable locations including halls and reception areas 
in Municipal buildings to display works of art, in consultation 
with the Department of SP/CD and other departments concerned. 


Sale of Art 

Most of the art - particularly that which was commissioned to 
occupy special places in Municipal buildings - should be retained by 
the City. Series of silkscreen prints and some paintings may be 
offered for sale. It is recommended that the Department of SP/CD 
be given authority to sell works of art at prices and in a manner 
recommended by the Arts Steering Committee and that this be done 
subject to controls acceptable to the Director of Finance. It is 
further recommended that funds thus received be put back into the 
Program. Department of Manpower officials have advised that the 
Agreement between the City and the Department may be amended to permit 
this to happen. 


Recommendations 

1. That the Construction Division of the Department of Permits 
and Licences be empowered to use its discretion m the sel- 
ection or r.iiitabic locations includ i nq corridori- and rt'C t-pt i on 
areas to di.'^play woiks of art in coniiul l.ati on with the Uepait- 
ment of SP/CD and other departments concerned. 

2. That the Department of SP/CD be given authority to offer for 
sale works of art at prices and in a manner recommended by 
the Arts Steering Committee and subject to controls acceptable 
to the Director of Finance. 

3. That any funds received from the sale of works of art be put 
back into the Program subject to an enabling amendment to the 
contract between the City and the Department of Manpower and 
Immigration. 

This report has been discussed with the City Engineer, the 
Deputy Director of Finance, and the Director of Permits and Licenses, 
who concur with the recommendations affecting their respective 
Departments . 

Your Board of Administration RECOMMENDS that the foregoing 
recommendations of the Director of SP/CD be approved. " 


MOVED by Aid. Hardwick, 

THAT the foregoing report of the Board of Administration be 
approved . 

- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

K. Illegal Suites: 
Hardship Cases 

The Special Committee re Illegal Suites - Hardship Cases 
submitted the following report under date of July 6, 1972: 

"Tlw Comlttae of Officials has considarvd ttm following z«qu«sts 
under th» policy established by Council concerning Illegal suites - 
Hardship Cases, and reports as follows: 


^84 
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(a) The following applications reconaended for approval by the 
sub -commit tee , be approved: 

Mrs. Jacqueline Kiepprien (tenant), 5481 Ormidale Street 

Miss Dorothy M, York (tenant), 6444 St. Catherines Street 

Miss Marie T. Nadeau (tenant), 43 West 18th Avenue 

Mrs, Arlene Jill Merke (tenant), 985 Bast 64th Avenue 

Mrs, Jean B, McMurdo (tenant), 1491 S.E, Marine Drive 

Mr, Frank Quiring (tenant), 734 Bast 19th Avenue 

Mrs, Mary Aileen Reeve (tenant), 2097 Bast 45th Avenue 

Mr, Sahadeo & Mrs, Ahilla Maharajh (owners), 4405 West I6th Avenue 

Mrs, Annie Gruenwald (owner), 2176 East 61st Avenue 


(b) the following applications be approved for one year from the 
date of this Resolution: 

Mr, Bruce Hicks (tenant), 2976 Turner Street 

Mr, Jhalman Lidder (owner), 332 Bast 38th Avenue 

Mr, Pritam Singh Bhuller (owner), 1166 Bast 59th Avenue 


(c) the following application be not approved: 

Mrs, Marie B, Adamic (owner), 4402 West 7th Avenue 


(d) in respect to the above-mentioned, the City Building Inspector be 
instructed to withhold enforcement action and to carry out the 
policy as adopted by Council on December 17, 1963, and as amended 
by Council on November 10, 1964." 

MOVED by Aid. Broome, 

THAT the foregoing report of the Special Committee re Illegal 
Suites - Hardship Cases, dated July 6, 1972, and containing clauses 
(a) to (d) , be approved. 

- CARRIED 

L. Canadian National Railway and | amended 

False Creek Agreement ) opt? ciot> 

i ^■^'^ 

The Special Committee re Canadian National Railway ana I'Uiyt! 
Creek Agreement submitted its final report dated July 10, 1972, 
setting out its actions which concluded in the receipt of a cheque 
from the Canadian National Railway in the amount of $2,750,000 
for the termination of the 1913 agreement with the Canadian 
National Railway. 

MOVED by Aid. Adams, 

THAT the report of the Special Committee be approved, the 
Board of Administration arrange for any necessary preparations for 
construction work which will arise out of the termination of the 
Canadian National Railway agreement and the Law Department be 
requested to prepare and present to Council the new agreement, 
based on the Committee's report. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

M. Lease of Black Cat Cafe 

The Board of Administration, under date of July 17, 1972, 
submitted the following report: 

*The Corporation Counsel reports as follows: 

"The City has leased the Black Cat Cafe facilities in the 
Dick Building at the South-east corner of Broadway and 
Granville Street to Terry Viras from 1 January, 1971, to 
31 December, 1976. This lease was assigned to Sheesh 
Mahal Restaurants Ltd. as of 1 October, 1971. This assign- 
ment was approved by Council on 19 October, 1971. Sheesh 
Mahal Restaurants Ltd. has arranged for a loan of $25,000.00 
from Industrial Development Bank in connection with its busi- 
ness and the Bank's solicitors have insisted that Sheesh 
Mahal Restaurants Ltd. mortgage its interest in the lease 
by way of sub-lease in order to secure repayment of this 
loan and interest. 

The provisions of the lease from the City prevent Sheesh 
Mahal Restaurants Ltd. from sub-leasing the above property 
without the consent of the City. 

Sheesh Mahal Restaurants Ltd. has requested the City give written 
consent to the mortgage by way of sub-lease in order to permit 
it to obtain this loan. The Bank's solicitors have requested 
that the consent contain a provision that the City will not 
exercise its remedies for breach of covenant under the lease 
unless the Bank has first received thirty days' notice of any 
default by Sheesh Mahal Restaurants Ltd. and that the City 
will not unreasonably withhold its consent to the assignment, 
sale or other disposition of the lease by the Bank if the 
Bank realizes its security. I feel that the execution of such 
a consent in the terms requested by the Bank will not unduly 
delay the City in the enforcement of its remedies under this 
lease. 

I RECOMMEND that the City give its consent to the mortgage 
by way of sub-lease in the terms requested by the Bank and 
that the Mayor and the City Clerk be authorized to execute 
such written consent, the terms of which are to be satisfactory 
to the Corporation Counsel." 

YOUR BOARD RECOMMENDS that the foregoing recommendation of the 
Corporation Counsel be adopted. ' 

MOVED by Aid. Bird, 

THAT the foregoing report of the Board of Administration be 
approved . 

- CARRIED 

N. Co-ordination of Services: Health, 

Welfare and Probation Space Requirements 

The Board of Administration, under date of July 14, 1972, 
submitted the following report: 

"your Board in the Fall of 1971 requested the Administrative 
Analyst to review the problem of co-ordination in the North 
Service Area of the City between the City Departments of 
Health, Welfare and Rehabilitation and Probation Services 
and tho private agencies such as the Children's Aid Society, 
Neighbourhood Services Association and others. A report, 
which in fact is both a progress report and a report on 
space requirements in the City, has now been received from 
him, and is attached. 

His recommendations are as follows: 

1. The establishment of a main office for the North Service 
Area, located in the Commercial Drive Area south of 
Hastings Street, be approved in principle. 

2. The establishment of a sub-office in the West End (west 
of Burrard Street) be approved in principle. 

cent 'd . . . , 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Co-ordination of Services: Health, Welfare 
and Probation Space Requirements (cont 'd) 

3. The establishment of a sub-office in the easterly half 
of the East Service Area be approved in principle. 

4. The following items to be adopted as Council policy for 
provision of Health, Welfare and Probation and other 
local services throughout the City: 

(a) Service Area Boundaries 

Coincident with the commencement of operations of 
the three Departments from the main office for the 
North Service Area, the Departments commence using 
the service area boundaries which were approved in 
1969, throughout the City. (See map attached) 

(b) North Service Area 

(i) Accommodation be provided to house Health, 

Welfare, Probation and social planning staffs. 

(ii) The lease of 306 Abbott Street be terminated 
as soon as possible after operations have 
commenced at the new location. 

(iii) The Health, Welfare, Probation, Social Planning, 
Planning, use facilities to be provided at the 
old Museum Building (Main & Hastings Streets) 
as a local service office for individuals and 
families living in the Downtown area. Also, 
provision to be made to house Inspectors of 
the Permits & Licenses Dept. and Fire Wardens 
working in the Downtown area. 

(c) Central Service Area 

(i) The Departments provide services for the 
Central Service Area (except the West End) 
from 1530 West 8th Avenue. 

(ii) Space be leased for a West End office. 
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(d) East Service Area 

(i) The Departments provide services for the 
East Service Area using the existing 
building at 2610 Victoria Drive. 

(ii) Space to be provided for a sub-office in 
the east half of the area. 


(e^ South Service Area 

The Departments provide services from the existing building at 
6405 Knight Street and the local area office at 1950 Argyle St. 

(f ) West Service Area 

(i) The Health and probation Departments provide services 

from 2112 West 42nd Avenue and the Welfare Department from 
1530 West 8th Avenue until new facilities have been con- 
structed. The present facility at 2112 West 42nd Avenue 
to be operated as a local area office or abandoned in favour 
of some other local facility when a decision on the provisioi 
of the main facility has been agreed upon. 

(ii) The Department Heads to review the advisability of pro- 
ceeding with the erection of a City building on the Oakridgo 
site, and the manner in which Welfare services are to be 
provided for the Riley Park area. (See Item 4(b) of the 
Administrative Analyst's report for details.) 


cont 'd . , . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Co-ordination of Services: Health, Welfare 
and Probation Space Requirements (cont'd) 

5. The Assistant Director - Construction, in conjunction with the 
Department Heads (Health, Welfare, Probation and Social Planning) , be 
authorized to prepare a detailed resume of space requirements and submit 
proposals for suitable space for the North Service Area office, the West 
End and East Area sub-office. ( Note; In the 1971-75 capital estimates 
the proposal of constructing a new Health and Welfare building in the 
North Services Area was deleted, it being recommended that premises 

be rented as the initial step to the increasing of services.) 

6. Architects to be appointed to prepare drawings and obtain estimates 
for the alteration and renovation of the Health and Welfare facilities 
at 2610 Victoria Drive, 6405 Knight Street, and 1530 West 8th Avenue, 
(•rtie sum of $400,000 was provided in the 1971-75 capital estimates for 
these purposes . ) 

Your Board note that the Administrative Analyst has had discussions with 
the Chief Officers of the following agencies: 

Children's Aid Society 
Family Service Centres 
Neighbourhood Services Association 
Boys' Clubs of Vancouver 
Y.M.C.A. 
Y ■ W* O • A • 

Recreation programs Division - park Board 

and has by letter outlined to each of them and to the Director of the 
Catholic Children's Aid Society the recommendations submitted above. He 
has requested the Chief Officers of the private agencies to outline to 
him what the contribution of their agency might be in the North Service 
Area in particular, and in the rest of the City in general, to further the 
co-ordination of services and to indicate where, in their view, changes 
might be made to avoid a duplication of such services. 

Your Board further note that the comments and advice of these Chief Officers, 
and the views of the Department Heads involved, are to be consolidated into 
a later report concerning the further development of co-ordination of 
services . 


Your Board note that Bill C213 (an Act to amend the National Housing Act) 
proposes major new programs among which is "The Neighbourhood Improvement 
Program" designed to facilitate community improvement activities and 
provide a system of federal government loans and grants covering a range 
of planning, land acquisition, and development activities for urban 
neighbourhood rehabilitation. Special provision is made for financing of 
social and recreation facilities, including day care and multi-use centres, 
and upgrading of municipal services. It is possible that the facilities r.o 
recommended by this report may be financed through this Federal progrcim if 
Bill C213 receives royal assent. 

Your Board RECOMMEND that the foregoing recommendations of the 
Administrative Analyst be adopted." 

MOVED by Aid. Hardwick, 

THAT the report of the Board of Administration on co-ordination 
of services and space requirements be referred to the Standing 
Committee on Health and Welfare for discussion with the responsible 
department heads, and in the meantime the Board of Administration 
report to the Health and Welfare Committee in regard to the costs 
involved ; 

FURTHER THAT in passing this resolution the Council recognizes 
the need to proceed with the old Museum building alterations and the 
need for the West End Service Centre and authorizes the Board of 
Administration to take the appropriate steps for these two functions 
at this time. 

- CARRIED 
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COMMITTEE OF THE WHOLE 

MOVED by Aid. Broome, 

THAT the Committee of the Whole rise and report, 

- CARRIED 

MOVED by Aid. Broome, 
SECONDED by Aid. Sweeney, 

THAT the report of the Committee of the Whole be adopted, 

- CARRIED 


BY-LAWS 

1. BY-LAW TO AMEND BY-LAW No. 3575, BEING THE 
ZONING AND DEVELOPMENT BY-LAW (Establishment 
of the new CRM-2 and CRM-3 Zoning Districts) 

MOVED by Aid. Bird, 
SECONDED by Aid. Wilson, 

THAT leave be given to introduce a By-law to amend By-law 
No. 3575, being the Zoning and Development By-law, and the By-law 
be read a first time. 

- CARRIED 

MOVED by Aid. Bird, 
SECONDED by Aid. Wilson, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid, Bird, 
SECONDED by Aid. Wilson, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in the 
Chair . 

- CARRIED 

MOVED by Aid. Bird, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete, 

MOVED by Aid . Bird, 
SECONDED by Aid. Wilson, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Bird, 
SECONDED by Aid, Wilson, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED 

(The By-law received three readings) 

2. BY-LAW TO AMEND BY-LAW No. 4188, BEING THE 
ZONING AND DEVELOPMENT FEE BY-LAW (Re: the 
new CRM-2 and CRM-3 Districts) 


MOVED by Aid. Bird, 
SECONDED by Aid. Sweeney, 

THAT leave be given to introduce a By-law to amend By-law 
No. 4188, being the Zoning and Development Fee By-law, and the 
By-law be read a first time, 

- CARRIED 


cont 'd . 
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BY-LAWS (cont'd) 

By-law to amend By-law No. 4188 
(cont 'd) 


MOVED by Aid. Bird, 
SECONDED by Aid, Sweeney, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Bird, 
SECONDED by Aid. Sweeney, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in 
the Chair, 

- CARRIED 

MOVED by Aid. Bird, 

THAT the Committee of the Whole rise and report, 

- CARRIED 

The Committee then rose and reported the By-law complete, 

MOVED by Aid. Bird, 
SECONDED by Aid. Sweeney, 

THAT the report of the Committee of the Whole be adopted, 

- CARRIED 

MOVED by Aid. Bird, 
SECONDED by Aid. Sweeney, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal. 

- CARRIED 

(The By-law received three readings) 

3, BY-LAW TO AMEND BY-LAW No. 3614, BEING THE 
LOCAL IMPROVEMENT PROCEDURE BY-LAW (re 
improving lanes with asphaltic concrete 
pavement) 

MOVED by Aid. Phillips, 
SECONDED by Aid. Calder, 

THAT leave be given to introduce a By-law to amend By-law 
No. 3614, being the Local Improvement Procedure By-law, and the 
By-law be read a first time. 

- CARRIED 

MOVED by Aid. Phillips, 
SECONDED by Aid. Calder, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Phillips, 
SECONDED by Aid. Calder, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in the 
Chair. 

- CARRIED 

MOVED by Aid. Phillips, 

THAT the Committee of the Whole rise and report. 

- CARRIED 


The Committee then rose and reported the By-law complete, 

cont 'd , . , , 
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BY-LAWS (cont'd ) 

By-law to amend By-law No. 3614, 

being the Local Improvement Procedure By-law 

(cont 'd) 


MOVED by Aid. Phillips, 
SECONDED by Aid. Calder, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Phillips, 
SECONDED by Aid. Calder, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal. 

- CARRIED 

(The By-law received three readings) 

MOTIONS 

1. Multi-Purpose Community Services 
Centre: Champlain Heights 

The following motion which was originally submitted to 
Council on July 4th was considered by the Council on July 18th: 

MOVED by Aid. Linnell , 
SECONDED by Aid. Wilson, 

THAT WHEREAS many residents in and around the Champlain 
Heights development are already concerned about the nature and 
quality of conununity services for their area and have formed 
committees concerned with park development, community schools, 
senior citizen needs, housing, and future Champlain Heights 
development, density, transportation, and land sale; and 


WHEREAS Champlain Heights, still being developed and 
lacking an established social and community network of services 
could be an ideal place to create a new format for innovative 
health, welfare, recreation, education, police, probation and 
voluntary programmes, for all age groups, their distribution 
and administration; and 

WHEREAS City funds have been approved for a Neighbourhood 
Centre in conjunction with the new elementary school similar 
to the Neighbourhood centres constructed in conjunction with 
Thunderbird and Strathcona Elementary Schools and there has 
been no planning to date regarding programming and administration 
in the Champlain Heights Neighbourhood Services Centre; and 

WHEREAS the next capital plan for the School Board involving 
funding for the Champlain Heights Secondary School comes up in 
1973, and there are no funds in the City's present Five Year 
Capital Plan for a Community Services Centre in conjunction with 
this new Secondary School. 

THEREFORE BE IT RESOLVED THAT: 

(a) Council approve the establishment of a Champlain Heights 
Planning Advisory Committee for the planning and development 
of community programmes as described above together with 
the required buildings. 

(b) The composition of the Champlain Heights Planning Advisory 
CoRonittee and its responsibilities be similar to the 
Britannia Planning Advisory Committee. 



cont 'd . 
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MOTIONS (cont'd ) 

Multi-Purpose Community Services 
Centre; Champlain Heights (cont'd) 

(c) The Health and Welfare Standing Committee be charged with 
the responsibility of preparing in co-operation with 
citizens, public and private agencies , terms of reference 
for the Champlain Heights Planning Advisory Committee which 
will include capital funding and programme budgeting and 
report back to Council. 

(referred) 

MOVED by Aid. Hardwick, 

THAT the subject matter of the foregoing motion be referred 
to the Director of Planning and Civic Development and the Director 
of Social Planning/Community Development to report to Council as 
to how the matters raised in the motion can be incorporated into 
the Federal Neighbourhood Improvement Program; it being under- 
stood that in passing this motion it is not the intent of Council 
to hold up the continuing development of the area. 

- CARRIED 

2 . Containerized Equipment 

The following Notice of Motion was submitted at the meeting 
on July 4th, seconded this day by Alderman Sweeney: 

MOVED by Aid. Wilson, 
SECONDED by Aid. Sweeney, 

THAT WHEREAS the Port of Vancouver is experiencing loss of 
maritime business due to a lack of Federal action in financing 
adequate equipment and facilities to handle containerized cargoes; 

AND WHEREAS the municipal Port of Seattle is benefiting from 
the neglect of our Federal agencies in modernizing cargo handling 
facilities in the Port of Vancouver; 

THEREFORE BE IT RESOLVED that City Council, through His 
Worship the Mayor, communicate with the Federal Members of 
Parliament requesting them to advise Council on proposed plans, 
if any, to meet the challenge of Seattle in handling ship cargoes 
where the destination is Canada. 

- CARRIED 

NEW BUSINESS 

1. Rezoning Application: 

Nanaimo and Pender Streets 

MOVED by Aid. Calder, 
SECONDED by Aid. Bird, 

THAT the application by Mr. Funaro to rezone a half-block 
of property at the intersection of Nanaimo and Pender Streets 
from RS-1 to C-2 Commercial, be referred to a Public Hearing to 
be held on August 3, 1972, and the Technical Planning Board 
and Vancouver City Planning Commission be asked to submit 
reports directly to the Public Hearing. 


- CARRIED 
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NEW BUSINESS (cont'd ) 

2. Monorail: 

Standing Committee on Transportation 


MOVED by Aid. Calder, 
SECONDED by Aid. Phillips, 

THAT the Standing Committee on Transportation be authorized 
to consider the subject of Monorail form of transportation. 

- CARRIED 

3. Rezoning Application: 

S/S Grant Street between Commercial 
and Salsbury Drives 


Alderman Calder referred to a rezoning application in the 
Grandview area which was made several months ago. 

MOVED by Aid. Phillips, 
SECONDED by Aid. Calder, 

THAT the application to rezone property on the south side 
of Grant Street between Commercial and Salsbury Drives from RT-2 
2 family dwelling district to a C-2 commercial district, be re- 
ferred to the Public Hearing to be held on August 3rd. and the 
reports from the Vancouver City Planning Commission and Technical 
Planning Board be submitted to that meeting. 

- CARRIED 


The Council recessed at approximately 3:50 p.m. and reconvened 
in the #1 Committee room at 4:10 p.m. with the same members of the 
Council present. 

REPORT REFERENCE 

Development of Block 42: 
Pacific Centre Limited 

Pacific Centre Limited made a submission to the Council in 
the form of an oral presentation supported with numerous plans 
and drawings indicating the nature of the development plan for 
Block 42. Many questions were discussed with the delegation by 
members of the Council and attention was directed particularly 
to that portion of the development fronting on Granville Street. 
Members of Council expressed concern at the design of this 
side which incorporates three fire doors and three show window 
spaces, along with retail space. 

MOVED by Aid. Adams, SECONDED by Aid. Sweeney, 

THAT Council receive the representation by Pacific Centre 
Limited and its architects and advise Pacific Centre Limited that, 
having regard to the terms of the agreement between it and the 
City in respect to the design for Block 42, it is not satisfied 
with the amount of retail exposure on the Granville Street side 
and urgently requests the developer to do all possible to improve 
this situation in order to increase the amount of retail space 
on this frontage. 

- CARRIED 


The Council adjourned at approximately 5:15 p.m. 
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AMENDED 

S££ FA6F 


The foregoing are Minutes of the Regular Council meeting 
dated July 18, 1972, adopted, as amended, on August 1, 1972, 



^3 
^93 


BOARD OF ADMINISTRATION .... (WORKS) 1 

July 14, 1972 

The following is a report of the Board of Administration:- 

WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 

RECOMMENDATIONS ; 

1. Closure of Lane West of Oak Street between 12th Avenue and 
the lane North. Block 395. D.L. 5 26 

"The lane west of Oak Street from 12th Avenue to the lane north has 
never been opened to the public. The owners of the property abutting this 
lane wish to demolish the existing occupations and erect an apartment and 
request the acquisition of this lane. The lane is surplus to the City's 
highway requirements. 

I recommend that the lane west of Oak Street from 12th Avenue to the 
lane north be closed, stopped up and conveyed to the adjacent ovmers subject 
to the following conditions. 

1. The lots on both sides of the lane to be first registered in one 
ownership. 

2. The value of the closed lane to be $12,750.00 in accordance with the 
recommendation of the Supervisor of Property and Insurance. 

3. The closed lane to be subdivided with the abutting property to form 
one parcel." 

Your Board RECOMMENDS that the foregoing be approved. 

2. Closure of Streets and Lanes In Charaplain Heights, D.L. 335 
Between 54-th Avenue and 65th Avenue, from Tyne Street to 
Boundary Road 


"The continuing development of Champ lain Heights makes the old grid 
system streets and lanes surplus to the City's highway requirements. The 
City is the owner of all the lands in the area between 54th Avenue and 65th 
Avenue from Tyne Street to Boundary Road. 

I recommend that all the streets and lanes shown outlined blue, green, 
red and yellow on plan marginally numbered LA 178 be closed, stopped up and 
title taken thereto and that the said streets and lanes be consolidated with 
the abutting lands in D.L. 335 to form one parcel." 

Your Board RECOMMENDS that the foregoing be approved. 

3. Western Outboard & Equipment Ltd.. 1820 Fir Street 

" City Council on November l6th, 1971 adopted a recommendation of the 
Official Traffic Commission dated November 1st, 1971 that Western Outboard and 
Equipment be permitted to carry on the use of the crane attached to the building 
and overhanging Fir Street until April 30th, 1972 but the crane be removed by 
May 7th, 1972 . 

On May 19, while investigating a complaint concerning Western Outboard' s 
activities on the streets. Engineering Department personnel noted that the 
overhead crane had not been removed. Subsequently, Western Outboard and Equip- 
ment Limited were contacted and requested to explain the existence of the crane 
beyond the authorized termination date. 

In his letter of June 8, 1972, replying to our request, Mr. E. Paul, 
General Manager of Western Outboard Limited stated that, 'due to a delay in 
receiving the building permit and now the construction lockout, we do not expect 
to complete the project for six months. During this interval, it is imperative 
that we have the use of the hoist, otherwise we would have to lay off several 
employees and seriously hamper our business. - We ask for your consideration and 
would appreciate an eight month extension.' (Letter attached) 
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3. Western Outboard & Equipment Ltd.. 1820 Fir Street (Cont'd) 

In spite of the fact that last Fall, Western Outboard Limited personnel 
appeared confident that their schedule for construction would eliminate the 
overhead crane by May 7, 1972, the combination of inclement weather at the 
beginning of this year followed by disputes in the construction industry in 
the Spring, has forced other projects to fall behind schedule, and an exten- 
sion to December 31, 1972 for this operation would be appropriate. 

In the meantime, the complaint re the use of the street for repairing 
boats and the illegal parking is a matter for Police enforcement and has 
been brought to the attention of the Police Department. (it is pointed out 
that parking on Fir Street in front of Westerm Outboard and Equipment Limited 
is not legal, due to the location and spacing of sidewalk crossings). 

I Recommend that : 

Western Outboard and Equipment Limited be permitted to use the overhead 
crane at 1820 Fir Street until December 31, 1972." 

Your Board REGCMMENDS that the foregoing be approved. 

4.. Twin Sewer on Melville/Dunsmuir Connector from Burrard Street Westward 

"The Melville/Dunsmuir Connector is scheduled for paving later this year. 
As part of the sewer separation program for the downtown peninsula, it is pro- 
posed to install, prior to paving, a twin sewer. 

The estimated cost of the work is 

Provision for this work has been requested in the 1972 Capital Budget. 

I Recommend that $50,000 be approved in advance of the 1972 Capital 
Budget under 'Reconstructions Relief (reference #3-03-04-)." 

Your Board RECOMMENDS that the foregoing be approved. 


5. Twin Sewer on lAth Avenue from Kaslo Street to 230 Feet West 

" A 230 foot extension of the twin sewers on 14.th Avenue west of Kaslo 
Street is required in order to serve eight properties not previously connected 
and still using septic tanks. 

The estimated cost of the work is $6,200. 

I Recommend that $6,200 be advanced from the 1972 Capital Budget under 
'Pollution Control - Unallocated' (Reference No. 3-04.-08)." 

Your Board RECOMMENDS that the foregoing be approved. 
INFORMATION ; 

6. 1972 Parking Branch Budget 

The City Engineer reports as follows: 

"At its meeting on January 23rd, 1969, Council received a 
Board of Administration report stating that the Downtovm 
Parking Corporation (DPC) accepted the suggestion that it 
should pay for the technical assistance required by the 
Vancouver Parking Commission. It was planned that the 
technical assistance would take the form of an engineer, 
and supporting clerical/technical staff, assigned to the Traffic 
Division. The moneys for this assistance were to be provided 
from operating surpluses of the DPC. 


/continued 
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Clause #6 Continued 


Subsequently it was determined that in view of the DPC 
expansion underway at Lot Niomber 2 the DPC surpluses might not be 
sufficient to pay the full budgeted figure. This situation 
was referred to Council at its meeting on March 20th, 1970. At 
this meeting Council approved taking the necessary funds from 
the Current Parking Meter Revenue Accoimt if the DPC was unable 
to provide the full budgeted amount. 

In 1970 and 1971 all costs associated with the Parking 
Branch have been paid for by the DPC. The Parking Branch 
budget for 1972 is $21,214. The DPC has advised that its 
organization has an interest in only a portion of the work 
to be undertaken by the branch this year. Accordingly the 
DPC has agreed to contribute $13,500. Therefore, the remain- 
ing $7,714 of the 1972 Parking Branch budget will be charged 
to the basic Revenue Budget for the Engineering Department." 

Your Board submits the matter to Council for INFORMATION. 

7 . Block 52 Parking Garage 

The City Engineer reports as follows: 

"On July 21, 1971, the Board of Administration submitted a report to 
Council on the Block 52 parking garage. Appendix 'A' of that report included 
annual estimates of the parking garage costs and revenues. These estimates 
covered the initial year and subsequent years of the garage operation. In 
that report it was also stated that 'it is possible that the actual revenues 
will be less than estimated." 

The purpose of this information report is to advise Council of the 
cost/revenue and parking rate situation for the Block 52 parking facility 
following actual operating experience which commenced on October 1, 1971. 

By the terms of the lease agreement between the City and Pacific 
Centre Limited, the Block 52 parking garage was required to open when it was 
completed to the degree necessary to permit proper operation. The architects 
for Pacific Centre Limited advised the City that the Block 52 garage was 
suitable for operation on October 1, 1971. Accordingly, the garage opened on 
that date with the basic garage rent commencing concurrently. 

During the first five months of operation there has been an average 
monthly deficit of approximately $42,000. This deficit is higher than indicated 
in the Appendix of the July, 1971, report to Council. In the latter report an 
annual deficit was suggested for the initial year of operation which averaged 
out to approximately $1,700 per" month. 

The large department store on the Block 52 site is planned to open 
in mid-August of this year. After that time it is estimated that there will 
be average monthly surpluses of about $13,000. 

The main cause for this deficit has been the low building occupancy 
on the Block 52 site. More specifically, only 7% of the retail area is presently 
occupied and open to the public. Furthermore, the majority of the office tower 
was not occupied during this initial period of operation. 

Another cause for the deficit has been the continuing construction 
work at the south end of the site. This work has temporarily limited pedestrian 
access to and egress from the parking garage. In addition, the appearance of 
the construction activity in the vicinity of the garage entrance ramps has 
diverted parkers to other facilities . 

It is also suggested that because the parking garage is new and not 
apparent from street level, it has taken and will continue to take motorists 
some time to become accustomed to its location. 


/continued. . . . 
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In the July, 1971, report to Covmcil it was mentioned that it may 
be necessary to review the daily transient parking rates. The present daily 
rate of 35<: per hour is compeirable to private parking facilities in the vicinity 
of Block 52. This consideration suggests that the garage is competitive as far 
as rates are concerned. While parking rates have some bearing on the garage 
utilization and related revenue, it is suggested that the revenue is mainly a 
function of building occupancy on the Block 52 site. As mentioned above, the 
large department store on the site is expected to open later in the year. This 
new retail development should generate a major increase in the transient peirking 
and the related revenue. 

Council's attention is also drawn to the fact that this 25-yeax 
parking garage lease can be renewed for an additional 25-ye2u: term. If the 
City decides to renew the lease, by the terms of the agreement the garage 
rental would be reduced by 67%. Since the garage rental is approximately 60% 
of total garage costs, these costs would, therefore, be substantially reduced 
during this additional term. 

In summary, it is forecast that monthly deficits can be expected to 
continue until the department store on the site opens to the public. After 
that time, it is anticipated that the monthly deficits will be eliminated. 
Because current transient parking rates are competitive and because the 
utilization of the garage is related primarily to building site occupcincy, 
it is suggested that the existing rates not be changed at this time. 

After this report was prepared, the developer advised that the 
opening of the large department store on Block 52 would be delayed until 
at least mid-October of this year. This delay has been caused by the strikes 
in the construction industry." 

Your Board submits the matter to Council for INFORMATION. 


RECOMMENDATION : 

8. Progress Report, 1972 
Undergroxinding Program 

The City Engineer reports as follows: 

"The City Council requested that a progress report be submitted 
on the projects being advanced under the Provincial "Power and Telephone Line 
Beautification Fund" Act with particular reference to the 1st Avenue and 
16th Avenue projects. 

Progress on the projects has been slower than anticipated because 
of the strike and the difficulty that the Utility Companies are having in 
arranging to make key personnel available to make the detailed estimates for the 
projects. According to the latest schedule, all of the projects on the original 
list will be started before the end of the year, subject to the outcome of the 
Courts of Revision. 

The B.C. Hydro which is the only utility company involved for 
both the 1st Avenue and 16th Avenue projects estimate that the. cost estimates 
will be available by September 1st. This will allow sufficient time to 
advance the projects as local Improvements and then to award the contract nnd 
start construction before the end of the year as required by the Provincial 
Government. 

(1 ) Proposed New Projects 

Since the original list was sent to Victoria, requests for the 
following projects have been received: 

a) Trounce Alley from Carral Street to 300 ft. west 

This project has been approved by City Council to be advanced as a local improvement. 

/continued . . . 
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b) 54th Avenue from Tyne Street to Boundary Road 

This involves undergrounding of a circuit which is now supported on wooden poles. 
The work was planned to be done at the City's expense as part of the sub-division 
of Charaplain Heights. The Company has prepared estimates for this work and has 
indicated that it is prepared to accept the portion of this project related to 
the existing lines under the 1972 cost sharing program. 

c) Tyne Street from 49th to 54th Avenues 

In 1970 a local improvement was offered to the ovmers on Tyno Street to underground 
a pole line on the east side of Tyne Street, but the owners were not prepared to 
proceed with the improvement on the cost sharing basis proposed by the City. 
The Fraserview - Killarney area Council again requested that this project be 
considered when news of the Provincial Fund was made public. 

VJhen the previous local improvement was advanced, the property on the east 
side of Tyne Street was owned by the City. Since then most of it has been sold. 
If a project is advanced now it will be assessed against the owners on both sides 
of the street. 

Because estimates have been prepared within the past two years 
on these additional projects, the Utility Companies are able to furnish updated 
estimates quickly and the work will not interfere with the completion schedule 
for the projects already requested. 

( 2) Provincial Approval of Projects 

The estimates and information which are required by the Provincial 
Government will be available to enable application to be made for approval under 
the Act for the following projects by July 21st: 

a) Pender Street - Lane east of Main Street to Homer Street. 

b) Trounce Alley - Carrall Street to approximately 300 ft. west. 

c) 54th Avenue - Tyne Street to Boundary Road. 

d) Tyne Street from 49th Avenue to 54th Avenue. 

Application can be made at this time for approval subject to 
Council's approval following the Courts of Revision. The approval of the 
Government is desirable to confi rm the cost sharing basis of our estimates for the 
local improvement projects. 

( 3 ) Report on City PoJicy for local improvement charges 

On March 28th 1972 Council requested that a report be prepared 
dealing with the policy for setting the property oxmcrs' rates for undergrounding 
projects. It is proposed to submit this report to City Council on August 1st 1972. 
If the basis is decided, an amendment to the Local Improvement Procedure By-law will 
be submitted in August." 

RECOMMENDED that: 

A. The following projects be added to the 1972 undergrounding cost-shnring 
program: 

a) Trounce Alley from Carrall Street to approximately 300 ft. west. 

b) 54th Avenue from Tyne Street to Boundary Road. 

c) Tyne Street from 49th Avenue to 54th Avenue. 

B. The City Engineer be authorized to apply for Provincial Government approval 
ef projects under the Power and Telephone Line Beautif ication Fund" Act as 
soon as the required estimates and information are obtained." 


/ continued 
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Your Board RECOMMENDS the foregoing recommendation of the 
City Engineer be adopted. 

Your Board notes that it is not yet know what the City's 
total share of costs will be, since the basis of cost sharing 
under the Local Improvement By-Law has not yet been decided by 
Council. As indicated in the foregoing report, the matter of 
costs to the City will be the subject of a subsequent report. 

9. Sale of 47th Avenue, 

East of Collingwood Street 

■Rie Corporation Counsel and the City Engineer report as follows: 

"47th Avenue, East of Collingwood Street, is 66 feet in width 
and 147.2 feet in depth and is dead-ended at its easterly 
extremity. It is not now and never has been developed as a 
road, and is not used by the two abutting owners who take 
access to their premises from Collingwood Street. 

We recommend that the following resolution be passed: 

(1) That the portion of street known as 47th Avenue, East 
of Collingwood Street, that was acquired by dedication 
for highway purposes by Plan 2788 without any payment 
therefor, abutting Lot 2 except the south 20 feet and 

Lot 3, Block 2, District Lot 314, Group 1, New Westminster 
District, Plan 2788 and extending from the southerly pro- 
duction of the westerly boundary of said Lot 3 to the 
southerly production of the easterly boundary of said 
Lot 3 be stopped up, (hereinafter referred to as the 
closed road) . 

(2) That the said closed road be disposed of and offered for 
sale to the two abutting owners as provided for in section 
291A of the Vancouver Charter. 

(3) That the sale price of the said closed road be $28,000 
in accordance v/ith the recommendation of the Supervisor 
of Property and Insurance, and the said closed road be 
divided into the North half and the South half. 

(4) That the said North half of the closed road be offered for 
sale to the owners of said Lot 3 at a sale price of $14,000 
on the condition that the same be consolidated with the said 
Lot 3 to form one parcel. 

(5) That the said South half of the closed road be offered for 
sale to the owners of said Lot 2 except the south 20 feet 
at a sale price of $14,000 on the condition that the same 
be added to and consolidated with the said Lot 2 except the 
south 20 feet to form one parcel. 

(6) That each owner be advised that if he does not exercise his 
right to purchase his respective portion of the said closed 
road within three months after August 1, 1972 the Council 
may dispose of that portion of the said closed road to any 
other person at the same or greater price. 

YOUR BOARD recommends that the foregoing report of the Corporation 
Counsel and the City Engineer be adopted. 
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CONSIDERATION ; 

10. Department of National Defense - Student Siommer 

Employment - Execution of Statement of Understanding 

The City Engineer reports: 

"The Department of National Defense has a program of employing 
students for six weeks this summer on community projects, primarily of a 
anti-pollution/anti-litter nature. The D.N.D. recruits and employs the 
students and provides crew supervisors and crew transportation. They ask 
that the municipality provide technical direction. 

Two projects have been approved for the City of Vancouver: 

Special Park and Beach Clean-up 

This would employ 25 male students with technical direction 
provided by the Park Board staff. 

Pedestrian Traffic Count 

This would employ 8 female students gathering information on 
pedestrian flows and volumes. Technical direction would be provided 
by Engineering Department staff and the project would provide the 
department with information of use in evaluating street cleaning needs. 

Before starting work on these projects the Department of 
National Defense requires that a 'Statement of Understanding - Provision 
of Services' be signed on behalf of the City. The main provision of this 
document is that the City indemnifies the Crown against any claims arising 
out of the work. The students would be civilian employees of the D.N.D. 
and covered by the Government Employees' Compensation Act. The students 
for the Parks project would receive a week's first-aid and safety training 
before coming onto the job. Those for the Pedestrian Count wauld receive 
first-aid training. 

The Statement of Understanding has been reviewed by the Law 
Department and they advise: 

'This document would expose the City to an obligation vAiich it 
has not previously assumed. Other groups which have volunteered 
to undertake work for the City have been required to indemnify the 
City. The degree of exposure would be comparable to that if the 
work were being done by the City's own employees with the difference 
that the students would not be under the direct supervision of City 
departments. ' 

These two projects would be of value to the City although the 
work they would do is additional to what had been planned by the depart- 
ments. If Council wishes the D.N.D. to proceed with these projects, it 
should authorize execution of the Statement of Understanding, by the Mayor 
and City Clerk and the affixing of the City Seal." 

Your Board forwards this report for the CONSIDERATION of 

Council . 


FOR COUNCIL ACTION SEE PA6E{S) 
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SOCIAL SERVICE AND HEALTH MATTERS 


I 

INFORMATION: 


1. Health Service for Youth 

Vancouver City Health Department 

The Medical Health Officer reports as follows: 
" BACKGROUN D 

In the summer of 1970 the Health Department became acutely aware of the health 
service needs of the transient young persons arriving in Vancouver. Our staff visit- 
ing various hostels were alerted to these needs through close association with 
youngsters whose nutritional status was poor, who suffered from a wide variety of 
infectious disease and who were in great need of dental and mental health services. 

The Health Department staff and other volunteer health professionals provided 
health care on their own time during the critical period (October 1970) when large 
numbers of youth occupied the military facilities at Jericho. 

With the active support of other agencies the Health Department submitted a 
request to the Department of National Health & Welfare for funds to provide a com- 
prehensive health service designed to best serve the needs of young people. 

THE SERVICE ORGANIZED 

In July 1971 a grant of $52,500. per year was made available. Shortly after, 
the three components of the service were organized - 

1 . Dental 

A dental service 2 evenings per week was developed at Health Unit 3 
(1530 West 8th Avenue). Volunteer dental students have been active 
in providing an augmented service under the direction of a dentist 
paid by the project. 

2. Nursing 

A field nursing service in cooperation with the Division of V.D. 
Control was established. Two nurses hired through this project's 
funds were pooled with the City of Vancouver nurse v/orking out of 
V.D. Control and another nurse hired by the Province of British 
Columbia. These four nurses were able to assess health conditions, 
offer treatment and arrange referral of young people encountered in 
hostels, agencies and on the street. 

3. Medical 

A part-time physician, nurse and clerk initially worked within pre- 
mises of another agency, but by January 1972 a portable building 
was located on the grounds of Alexandra Neighbourhood House. Since 
February, this clinic operating five afternoons per week has been 
an active and valuable back-up resource to the field nursing staff. 
In addition to venereal disease work it has been active in treating 
other infectious disease and general medical problems, and has pro- 
vided a birth control service. A major health education emphasis 
has been preserved. 

THE 1972 -73 PR OGRAM 

Additional funds were requested to more adequately cope with the transient 
summer population and to provide mental health services. An increased grant of 
$83,438. was requested from Ottawa. On June 28, 1972, it was learned this larger 
grant was approved. Steps have already been taken to extend the medical clinic to 
a full-time 6-day per week program, to add a mental health staff and to increase the 
dental clinic to 5 days per week. At the end of the summer the amount of service will 
be reduced. 


Cont'd. 
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The program continues to be developed and modified in consultation with an 
Agency Advisory Committee which has met monthly to discuss the coordination of this 
program with the services in the city that serve health and other needs of young 
people. 

The program has, to date, been successful in reaching large numbers of resident 
and transient young people, providing a good quality service in a way that is both 
accepted and appreciated. 

The project will continue until January 31, 1974. A detailed assessment of the 
costs of rendering health services of this particular design will be prepared. Cost 
comparisons with conventional health services will then be possible." 

Your Board submits the above report of the Medical Health Officer for 
Council INFORMATION. 


2. Six-Month Progress & Evaluation Report - 
Spring Street Project 

The Director of Social Planning/Community Development reports 
as follows: 

"City Council, when approving the 1972 Spring Street 
Budget, on April 18, 1972 approved a motion requesting a twice- 
yearly review of the Project, the first report to be submitted 
by the end of June this year. That report will not be ready 
until early August. Factors contributing to its delay were - 

(a) the civic strike which delayed the completion 
of hiring of full-time staff until June 1; 

(b) the evaluation process could not get fully 
underway until all staff were employed. 

The evaluation is an important element of the Spring Street 
Project and it may provide a model for evaluating other social 
programs in the city. I would like to point out that the 
first evaluation report will have certain limitations. It will 
be an overview of the general progress of the project to date, 
including: 

(a) the nature of children and families participating 
in the program and their behaviour patterns; 

(b) a review of the methods being used to assess the 
degree of effectiveness of this program; 

(c) a comparison of delinquent children with a control 
group of normal children; 

(d) general indicators of the impact of the program on 
participants . 

The first evaluation will not provide a cut and dried picture of 
how many youth have ceased committing delinquencies. This will 
have to wait for a later report. By the end of 1973 wo should 
be able to state, in definite terms, which delinquent children have 
been helped and how; which ones have not been he?lped and why." 

Your Board submits the foregoing report of the Director of Social 
Planning/Community Development for the INFORMATION of Council. 


FOR COUNCIL ACTION SEE PA6E(S)....^il." 
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BUILDING AND PLANNING MATTERS 

RE COMf^EN DAT I ON S 

1. 3255 West 12th Avenue 

A petition, with the complainant being Mrs. E.M. Davie, has been 
received with respect to a basement suite in the above-mentioned 
building . 

The Director of Permits and Licenses reports as follows: 

"On February 22, 1972, a report was submitted to Council as 
a result of complaints from Mrs. Davie. At the time of the 
report, an application had been made by the owner of the 
building for consideration under City Council's Hardship 
Policy. This application was considered and approved by 
Council on March 7, 1972. 

When the new petition was received, re-inspection was made 
of the building on June 20, 1972, at which time it was found 
that the conditions, as approved by City Council under the 
Hardship Policy, had not changed. The basement dwelling was 
occupied by the owner and their four (4) children, and the 
main floor was occupied as one dwelling unit. 

A further letter of complaint was received from Mrs. Davie 
on June 19, 1972, regarding an addition being made to the 
building. Our inspection services report that a concrete 
stub wall has been installed around the base of the existing 
sundeck, but there is no evidence of any additions being 
made to this building. 

In view of the decision made by City Council in respect to 
the Hardship Policy, it is recommended that no action be 
taken and that a copy of this report be forwarded to 
Mrs . Davie . " 

Your Board RECOMMENDS that the recommendation of the Director of 
Permits and Licenses be approved. 


2 . 1073 I^ast 35th Avenue - Mrs. D. Grimes 

A letter from Mrs. D. Grimes (copy attached), a tenant on the main 
floor of the building at the above-noted address, has been received 
requesting consideration under City Council's Hardshln ^ollcy to 
retain a basement suite In the above bulldlnc. The Director of 
Permits and Licenses reports as follows: 

"On March 15, 1972, Inspection was made of the building: where 
It was found that the basement contained a housekeeping unit. 
The occupants of this unit stated that their rent Is paid 
directly to the registered owner. The main floor contains 
one dwelling unit which is occupied by Mrs. Grimes and her 
children. From an interview with the occupants of the basement 
accommodation, it is appsrent that they are unwilling to make 
an application to City Council for consideration under the 
Hardshio ^ollcy as both are fully employed. 

From the above information and Mrs. Grimes' letter, it Is 
apparent thn t Mrs. Grimes is not receiving any Income from 
the basement accommo in tlon but only anticipating that if this 
accommodation is discontinued she may hnve to pay higher 
rent for her accommodation. 

In view of the above, Mrs. Grimes is writing on an nntlcloated 
hardship and therefore her case does not come within the 
terms of reference of the Hardship ''olloy at the nresent time. 


Continued .. 
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It Is recommended that the City Building- Inpnoctor r-roc^^od 
to enforce the Zoning and Development By-law In the normal 
manner and that a copy of this report be forwarded to 
Mrs. Grimes." 

Your Board RECOMMENDS that the recommendation of tho Director of 
"^erralts and Licenses be approved. 


INFORMATION 

3. Grain Elevator - 2700 Block Wall Street 

The Director of Planning & Civic Development reports as follows 


"A letter dated March 23, 19 72 was received from the Hastings 
Coinmunity Association respecting the grain elevator on VJall 
Street. The association suggested that the Park Board could 
possibly convert this area into a small park or some sort of 
lookout point. Tlie association also asked whether Council has 
any time set for the demolition of this 'eyesore'. 

Regarding the future use of this property for park purposes , on 
Juno 15, 1971, Council approved a report of the Board of 
Administration dealing with the unused grain elevator. The Board 
of Administration suggested and Council agreed that the follow- 
ing course of action be followed: 


' (a) The N.II.B. be informed that City Council is of the 
opinion that this derelict grain elevator is an 
eyesore and is detrimental to the amenity of the 
neighbourhood; and that the Council support the 
Cassiar Ratepayers Association in their efforts to 
obtain the removal of this non-conforming use; 

(b) The N H.B. be informed that after demolition of the 
grain elevator by the N.II.B. the City would be 
interested in acquiring or leasing the site for a 
nominal sum for park purposes; 

(c) Tliat this report be forwarded to the Board of Parks 
and Public Recreation for its concurrence and support. 

It is further recommended that should the cour"se of action 
recommended in (b) above prove to be unacceptable, then 
the N.II.B. be requested to remove the buildings as soon as 
possible, thus making the lots on Wall Street available for 
residential purposes.' 

The Board of Parks and Public Recreation were advised of Council's 
action and at their meeting on June 28, 1971, passed the following 

'RESOLVED: THAT the City Council be advised the Board is 
interested in them acquiring the property for 
park purposes on a lease basis, and will submit 
propo.sals for development of the property in the 
near future . ' 

On July 21 , 1971 a report was submitted to Council roconimonding tli 
the lioarc'l oi" l\-n kt- ajid Public l^ecroation be (a) thanked for tJicir 
support .IS oxi)i-crjf.«Kl in their resolut ion of Jujio 28th, aJid (b) bo 
advi r.od thai: no roi-ponso from the N.II.B. to tlio proposals of 
Council's action of Juno 15th liave boon rocoivcH'i at this time. At 
this mccLinq Council passed the follovv^ing motion: 


'THAT c:iause 1 of t)ie report of the Board of Administrai ton 
dated July 23, 1971, be adopted; 
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FURTHER THAT the Board of Administration be instructed to 
continue to press for a satisfactory solution to this 
matter, and His Worship the Mayor, or his Council nominee, 
pursue the matter also at the appropriate political level.' 

The question of demolition of this property is a matter which is 
under the jurisdiction of the N.H.B. It is understood that the 
N.H.B. have awarded a contract for the demolition of the building. 
It is expected that demolition will be under way within a week 
and it is anticipated that it should be completed within about 
ninety days . " 


Your Board submits the report of the Director of Planning & Civic 
Development for the INFORMATION of Council. 

RECOMMENDATION 

4. False Creek: 

Information Pamphlet 

The Director of Planning and Civic Development reports as follows: 

"On May 16, 1972, Council resolved as follows: 

'Your Committee further recommends that the Vancouver City 
Planning Commission, the Special Committee on False Creek 
and the Department of Planning and Civic Development be 
requested to prepare as quickly as possible a digest of 
the report for wide public circulation. The necessary 
funds for this digest to be the subject of further report 
to Council . ' 

This matter has been discussed at length by the Chairman of the 
Special Committee on False Creek and by the Director of Planning. 
It was concluded that because of the nature of the work and be- 
cause of the present very heavy work load on the department, the 
only realistic way to publish such a document was to retain out- 
side help. 

Accordingly, further discussions were held with Mr. Bud Elsie, 
B.C. Manager of The Public Relations Services Limited, who was 
asked to submit suggestions as to how such a pamphlet could be 
distributed and what the cost should be. Mrs. Hilda Symonds, 
Chairman of the Vancouver City Planning Commission Committee on 
False Creek, has prepared a first draft of the copy for the pam- 
phlet. 

Of the various methods possible, the recommended system is to 
print a four-page, 10 x 14" pamphlet with a total run of approxi- 
mately 75,000 copies to be handed out at community centres, lib- 
raries, the PNE, City Hall, etc., and sent home with school 
children at the beginning of the fall term. A rough cost estimate 
suggests that the printing would be $7,000, the fee for public 
relations services approximately $1,200, and art work and miscel- 
laneous would cost approximately $500. 

On behalf of the Chairman of the Special Committee on False 
Creek, the Chairman of the Vancouver City Planning Commission 
Committee on False Creek and the Director of Planning and 
Civic Development, it is RECOMMENDED that an amount of $9,000 
be made available for the printing of an information pamphlet 
on False Creek, the arrangements to be made to the satisfaction 
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of the Chairmen of the Special Committee on False Creek and 
the Vancouver City Planning Commission Committee on False 
Creek. " 

The Comptroller of Accounts advises that no funds are provided in 
the Planning and Civic Development budget for the preparation of 
this report and if approved the $9,000 would be provided from 
Contingency Reserve. 

Your Board RECOMMENDS that the recommendation of the Director of 
Planning and Civic Development be approved. 


FOR COUNCIL ACTION SEE PACE{S)A£t.dI^^ 
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LICENSES AND CLAIMS MATTERS 


lECOMMENDATIONS ; 


L. Authority to Settle Claims 

The Corporation Counsel reports as follov/s: 

"Under present administrative procedures, the Corpora- 
tion Counsel is authorized to settle claims brought 
against the City \ip to the value of $50.00; claims 
betv;een -i^jJO.OO and $500.00 may be settled under the 
authority of the Board of Administration; and claims 
in excess of $500.00 require the approval of Council. 

Over the past year there have been approximately tv/o 
dozen minor claims betv/een $50.00 and $100.00. Examples 
of these are paint spray damage to cars, minor injuries 
due to falls for v;hich the City appears to be respon- 
sible, and minor damage to fences, garages, etc., by 
city vehicles. 

If the ceiling for the Corporation Counsel's authority 
were raised to $100.00 it would alleviate processing 
these and involving the Board of Administration. Council 
might also wish to consider raising the authority of the 
Board of Administration, but generally speaking there are 
seldom more than two or three claims per year v/hich exceed 
$500.00, 

I would therefore recommend that the authority of the 
Corporation Counsel to settle claims be raised from 
$50.00 to $100.00." 


YOUR BOARD RECOM^iENDS that the foregoing recommendation of 
the Corporation Counsel be adopted. 


2. Civic Litigation 


The Corporation Counsel reports as follows: 

"Under existing procedures, the Corporation Counsel is 
required to obtain the approval of the City Council 
before he may commence any lawsuits in the name of the 
City. A great many of these lawsuits are very clear- 
cut, and in most cases are commenced solely for the 
purpose of forcing the collection of debt or other 
Slims ov^ed to the City, and in such clear-cut cases 
it seems unnecessary to bring into play all the adminis- 
trative machinery. 

The other aspect of civic litigation involves lawsuits 
or other litigation brought a;':ainst the City and associate 
Boards, etc. In 1957 Council dealt with this aspect by 
authorizing the Corporation Counsel in essence to take 
all steps necessary for the protection of the interests 
of the City v/hon actions or proceedings are commenced. 
As this was some 14 or 15 years ago I would like to 
recommend that this procedure be updated. 

Accordingly I would recommend as follows: 


/ continued . 
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A. With respect to cornmencing litigation in the name 
of the City: 

(a) that in cases of debt collection (e.g. rentals, 
business tax and similar straight debt situa- 
tions), the Corporation Counsel be authorized 
to commence appropriate proceedings to recover 
debts owed to the City; 

(b) that in cases of damage claims (e.g. recovery 
of damage to bridges, fire hydrants, city 
vehicles, etc.), the Corporation Counsel be 
authorized to conunence actions to recover damages 
suffered by the City in cases where any counter- 
claim, if brought, would not involve expense to 
the City (e.g. insurance protection on vehicles). 

(Note: It would be the intention to seek Council 
authorization to conunence an action if it were 
contemplated that the defendant might have a 
counter-claim involving expense on the part of 
the City if the counter-claim or part thereof 
xvere successful.) 

B. Ivith respect to actions brought against the City, I 
would reconynend that upon conwiencement of any action 
or proceeding v/herein the City of Vancouver is najned 
either alone or in conjunction with any civic board, 
official, elected representative, or employee of the 
City, or any person under the jurisdiction of the 
City or such board, the Corporation Counsel be 
authorized to take such steps as may, in his opin- 
ion, be necessary and requisite in connection with 
the interests of such named defendants in such actions 
or proceedings, and shall report to Council from 

time to time as necessary -with respect to any action 
taken. 

C . With respect to actions brought against Civic Boards 
(e.g. the Board of Variance, ^the Park Board, the 
Board of Police Commissioners, etc.) or any employee 
or person under the jurisdiction of such Boa.rd, 
I would roconmend that the Corporation Counsel be 
authorised to take such steps as nay, in his opinion, 
be necessary and requisite in connection with the 
interests of such named defendants in such actions 
or proceedings, and shall report to Council from 
time to time as necessary with respect to any action 
taken. 

If the above proposals are adopted, then I would further 
recommend that the resolution of July 2nd, 1957, be 
rescinded 


YOUTi BOARD RECOAH'-ffiNDS that the foregoing recommendations of 
the Corporation Counsel be adopted. 


FOR COUNCIL ACTION SEE PAGE(S)..-::/i. - 
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FIRE AND TRAFFIC MATTERS 


CONSIDERATION: 


1. Pacific National Exhibition - Traffic Access and Parking 
Letter from Vancouver East New Democratic Party 


The City Engineer reports as follows: 

"In a letter dated June 6, 1972, Michael A, Lebowitz, 
Acting President of the Vancouver East New Democratic Party requests 
that Council reverse its recent decision to expand PNE entrances and 
exits in order to disperse more automobile traffic along adjoining 
streets. 

On May 30, 1972 City Council considered a Board of 
Administration report dated May 12, 1972 (copy attached) recpccting 
the above matter and after hearing from a representative of the Pacific 
National Exhibition, Council passed the following resolution: 

'That (a) it be proposed to the Pacific National Exhibition that 
they proceed with the work involved within the P.NoE, 
grounds referred to in the Board of Administration report 
dated May 12, 1972, and in particulai', development of the 
central area with both a landscaped area and the existing 
parking; 

(b) proposed restricted parking for residents only be 
referred to the Official Traffic Commission for 
detailed consideration} 

(c) confirmation of the use of certain residential streets, 
as recommended in the N.D, Lea report for disperstil of 
traffic from the P.N.E, grounds be approved with the 
exception of the involvement of the following streets 
to the west: Pandora Street, Dimdas Street, Cambridge 
Street, which particular streets be referred to the 
Official Traffic Commission for consideration in this 
regai'dj 

(d) if the Pacific National Exhibition wishes to proceed, 
the Pacific National Exhibition assxuno the cost of 
improvements on the street allowance at the gates, 
estimated to be |32,000. » 

Item (b) of the above resolution together with the possible 
use of three local streets on the west side, i.e. Pandora, Dundas and 
Cambridge Streets were referred to the Official Traific Commission and 
the Traffic Commission has not yet met to deal with this matter. 

The letter from the Vancouver East New Democratic Party 
appears to deal v/ith the decision talcen by Council on all aspects of the 
report and therefore is referred to Council for CONGIDEPATION." 

Your Board submits the matter to Coimoil for CONSIDERATION. 

(Copies of the letter from M. A. Lebowitz are circulated for 
the information of Council). 
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RECOMMENDATION: 


2. Closure of Exhibition Park Before and 
After Pacific National Exhibition 1972 


The City Engineer reports as follows: 

"It is the annual custom of the Pacific National Exhibition 
to request the City to close the Exhibition Park to all traffic before, 
diiring and after the Exhibition period. This is done to prevent 
pilfering and to eliminate hazards caused by motorists driving through 
the work areas during setting up and dismantling of the esdiibits. The 
request has been granted each year subject to the walkway being left 
open for public use on the general line of Windermere Street. 

It is therefore RECOMMENDED that in accordance with the 
request of the Pacific National Exhibition dated May 4.th, 1972, 
Exhibition Park be closed to general vehicular and pedestrian traffic 
except for a walkway through the park on the general line of Windermare 
Street, from midnight Saturday, August 12th until midnight Friday, 
September 8th, 1972." 

Your Board RECOMMENDS that the foregoing report of the 
City Engineer be adopted. 


INFORMATION: 


3. Complaint Re Abandoned Vehicle - 
2000 Block Barclay Street 


The City Engineer reports as follows: 

"In a letter to City Council, Mr. Ivor Parry of 204-0 Barclay 
Street requested that the Street and Traffic By-law be amended to deter 
people from abandoning vehicles on city streets. At the time of his 
con5)laint, a car had been parked in his block for some six weeks, causing 
him to believe it had been abandoned. 

Under the Street and Traffic By-law (Section 72) it is an 
offence to abandon a derelict vehicle on any street, and the City Engineer 
or Chief Constable is authorized to remove and dispose of it. 

The procedure for dealing with abandoned vehicles such as 
this is that the Police Department attempts to locate the registered 
owner and arrange for him to remove the offending vehicle. If this fails, 
the Police will have the car removed themselves and disposed of by public 
sale. 

Accordingly, there is no need to amend the By-law to deal 
with abandoned vehicles. 

In this particular case there appears to have been some 
misunderstanding at the time of the complaint. However, the Police 
subsequently investigated the matter and found that the car had not been 
abandoned, and notified Mr. Parry accordingly." 

Your Board submits the matter to Council for INFORMaTION. 

(Copies of Mr. Parry's letter dated February 18, 1972 
together with newspaper clipping are circulated for 
Coiincil ' s information ) . 


FOR COUNCIl ACTION SEE PAaE(S) ..iZi----- 
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FINANCE MATTERS 


CONSIDERATIONS 

1. Police Department - Motorcycle Drill Team Participation - 

Seattle Seafair Parade 


The City Clerk reports as follows: 

"Under date of June 26, 1972, the Secretary of the Board of 
Police Commissioners advises of the following action of that Board 
at its meeting on April 27, 1972: 

'The Chief Constable advised that the Motorcycle Drill 
Team had been invited to participate in the Seafair 
parade to be held in Seattle on July 28th. He requested 
the approval of the Board for the Team to attend and 
asked that City Council be requested to provide $200 to 
assist in deferring expenses involved.' 

The Board of Police Commissioners resolved : 

'THAT City Council be requested to consider authorizing 
the Police Motorcycle Drill Team to travel to Seattle 
to participate in the Seafair parade on July 28th, 1972 
and to provide the sum of $200 toward the expenses.' 

For the information of Members of Council, previous requests 
for this activity have been dealt with as follows: 


Police Motorcycle Drill Team - $200 approved." 
Participation - Seattle Seafair Parade 


Your Board submits the foregoing for the CONSIDERATION of 

Council . 


2. The Playhouse Theatre Company: Booth - City Hall 

The Playhouse Theatre Company has requested permission to place a 
display consisting of a 4 ' x 4' stationary display booth, a 6* diameter 
revolving display and a small automobile in the Main Lobby of the 
City Hall. The date for the display is from July 24th, 1972 to 
July 29th, 1972. 

The Director of Permits and Licenses reports as follows: 

"Last Year Council approved the request from The Playhouse 
Theatre Company to locate a display booth in the Main 
Lobby of the City Hall for a 10-day period. 

This year. The Playhouse Theatre Company is attempting to 
enlarge its display; however, this Department feels that 
the space is too restrictive for the additional items, 
and that they are incompatible with the Main Lobby. 

It is suggested that The Playhouse Theatre Company be given 
pertiission to locate the same display booth as last year in 
the Main Lobby, City Hall." 

Your Board places the matter before Council for CONSIDERATION. 


April 1970 
June 1970 / 
July 1968 7 
July 1967 I 
July 1966/ 
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R ECOMMENDATIONS 


3. 


Use of Schwesinqer Legacy 



a native of 


Vancouver and graduate of U.B.C. left 121% of her estate 
to the City Archives, The funds in question were re- 
ceived by the City in 1965 and a Council resolution of 
26 October that year directed that the use and disposition 
of these funds be referred to the BoaJTd of Administration 
for report and recommendation at the appropriate time, 
the funds to accumulate interest at k.% per annum in the 
interim. 


The City Clerk reports that the Archivist has submitted the 
following report. 


'I.- POLICY 

Dr, Schwesinger directed that 12^^ of her estate be left to the 
City Archives "to further research, acciunulation of data, writing 
and publication of the histoid' of Vancouver, B,C,, from the earliest 
days of its settlement, and for suitable housing and storage of the 
City Archives." There are t\-jo main intentions revealed in this 
wording: namely the desire for collection and dissemination of 
Archival materials relating to the history of Vancouver, and secondly 
the desire that such materials be properly housed and cared for. 

Disposition of these funds should be guided by tvro things j the 
vrording of the legacy itself and the policy statement for the City- 
Archives passed by Council on 23 November 1971 ( Statement of 
Purposes and Objectives, ) 

In addition to these intentions, the policy statement referred 
to above emphasizes that "The primarj'- responsibility of the Division 
(Archives Division of the City Clerk ^s Office) is the assemblj^, 
organization, cataloguing and preservation of the public records of 
the City of Vancouver...". Associated responsibilities relate to 
the assembly, organization, cataloguing, preservation and develop- 
ment of the collections of non-public records as well as the provision 
of reference service to both public and non-public parts of the 
collections. 

V/ith these objectives and responsibilities in mind, the funds 
should be used to supplement basic programmes and systems being 
established within the terms of the policj' statement, and in 
particular, to strengthen and enrich the manner in which the City 
Archives develops the collections, cares for them and provides 
reference to them. 


As of 31 December 1971 the legacy plus accumulated interest 
totalled $39,746.86. Based on the foregoing, the funds should be 
divided to provide for (1) collections development and access and 
(2) collections preservation, the suggested breakdown to be as 


II. 


DISPOSITION 


follows : 


\. (;nj.T.F-f :TI0K3 Dlj^VELOmENT AND ACCESS 


Publication purposes 
I\irchase purposes 
Audio history 
Display 


$15,000.00 


$24.000.00' 


5,000.00 
3,000.00 
1.000.00 


Total 
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B. COLLECTIONS PRESERVATION 


Microfilm processing 
Conservation equipment 


$ 2,000.00 
10,000.00 


Miscellaneous items being the 
balance relating to the care 
and storage of the collections 


/j.. 000. 00 (approximately) 
$16.000.00 


Total 


III. SXFUNATIOIJ 

A. COLLECTIONS DEVELORIENT AND ACCESS 

The funds for publication puirposes would make it possible to publish, 
from time to time, pamphlets on particular aspects of the Oity»s histor^^, 
as well as inventories and other finding aids to the collections 
which would assist in providing reference to a very large bodj' of 
material. Since all these items would be saleable to schools, 
libraries and researchers, the funds could be replenished to some 
extent, although not completely, from such sales. 

The funds for purchases would enable the Archives to acquire 
documents, photographs, naps, historical paintings and other materials 
relevant to the City*s historj--, by private sale or public auction so 
that these may strengthen existing public and private records. 

The funds for audio historj-- would make it possible for the Archives 
to preserve, on audio tape, the memories, opinions and sound of 
contemporary' civic business leaders, politicians, sports figiires, 
community leaders, artists and others. This would be a particularly 
interesting and modern method of meeting Dr. Schwesinger*s desire 
for "the accumulation of data". 

It is cilso important that the public have an earlj-- opportunity to 
see some of the fine items in the collections. The sum under "display" 
would provide for this. 

D. COLLECTIONS PRESERVATION 

The use of microfilming as a conservation and space saving tool 
has been successfully' tested by manj'- archives in the last twenty 
years. There are a number of public series, notably the minutes of 
Council and the by-laws, which would be ideally suited to duplication 
by microfilm. The microfilm copy irould be an excellent security 
measure as well as a compact and easily handled reference tool. 

I have not yet proposed a full list of conservation and storage 
equipment but the following is indicative: 

1) Static dust eliminating machine for cleaning negatives 

2) Hi (acidic-alkaline) indicator for testing PH of 


paper, glass, plastic etc. 
3) ultrasonic cleaner for cleaning old negatives and prints 
k) storage cabinets for audio tapes 

5) construction of listening booth for audio tapes 

6) microfilm reader-printer 

7) nap storage cabinet 


Conf d 
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The balance of the available funds should be applied to various 
purposes directly associated with the preservation of certain 
item(s); for example, transferral of existing nitrate based 
photographic negatives to acetate safety film, restoration of 
historical paintings, purchase of specialized acid-free card- 
board containers for maps, documents or engravings. 

RacaaiEiiDATioN 

It is suggested that the funds for publication, purchase and 
other purposes be set aside and er-ipenditures made from them from 
time to time in accordance with the purposes set out in this report 
at the request of the Citj"- Archivist with the appix>val of the 
City Clerk. It is anticipated that these expenditures would occur 
over a period of several years. ' 


'iith respect to the above, the Corporation Counsel reports 
as follows: 


"The suggestion as to the use of the funds 
received by the City by reason of the bequest 
dealt with in this report appears to complj' 
with the terms of the trust." 


VJith respect to the above, the Deputy Director of Finance reports 
as follows: 


"The ftinds have been held in the City^s General 
Suspense Accotint since the Coimcil action of 
October 26, 1965, and have accumulated interest at 
If.'fo per year. If Council approves the City Clerk's 
report re the use of the funds, I recommend that 
they be transferred to a specific General Ledger 
Account, from which expenditures can be made on the 
authority of the City Clerk and the City Archivist, 
within the terms of the purposes approved by Council. 
Further, as the funds will be spent over a period of 
years, I would recommend that the account receive l+% 
interest each half year on the unspent balance as at 
June 30th and December 31st each year." 


Your Board RECOMMENDS that the report of the officials respecting 
the use of the Schwesinger legacy be adopted. 
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4 . Investment Matters - (Various Funds) - April and May, 1972 

(a) Secvirity transactions during the months of April and May, 1972 

(a^ TRANSFER DEBT CHARGES EQUALIZATION FUND TO GENERAL AND CAPITAL ACCOUNT 

Transfer of B.C. Hydro & Power Authority 7^ Parity Bonds due 
September 1, 1975 from Debt Charges Equalization Fund to 
General and Capital Account to Meet Protfolio Requirements 

Maturity Maturity Terras Annual 

Date Type of Security Date Value Price Cost Yre./Mos. Yield 

I Bonds Transferred 

Apif. 7 B.C. Ifydro & Power 

Auth. 7^ Parity Bond Sept. l/75 $100,000.00 $101.75 $101,750.00 3/5 6,l^2 

RECOMMENDATION 


Recommended by your Board that the report of the Director of Finance on Investment 
Matters (Various Funds) for April and May, 1972 be confirmed. 


5 . Overtime Help Required After Strike - Internal Audit 

The request of the Internal Auditor for overtime work required 
after the strike was omitted from the report of June 30th submitted 
to Council on this matter. 

The Internal Auditor requests a total of $6^242 for overtime 
to ensure that the full audit program can be completed in those 
areas which were operational during the strike. 

The Director of Finance has reviewed the detailed estimates 
and justifications submitted by the Internal Auditor and recommends 
a sum Qf $5,000 be approved for staff overtime to ensure that 
specified audit programs be completed. 

Your Board is in agreement with the RECOMMENDATION of the 
Director of Finance. 


CONSIDERATIONS 


6 . Complimentary Tickets - Young Voyaqeur Group 
The City Clerk reports as follows: 

"The Principal of Handsworth Secondary School in North Vancouver 
is requesting that complimentary tickets for the Planetarium and 
Maritime Museum be issued to some forty-six student exchangees under 
the Shawinigan-North Vancouver Young Voyageur Programme. 

Council has recently approved of similar requests from Windermere 
School and from the Canadian Council of Christians and Jews with 
respect to visiting students^" 


You r 
Secondary 


Board submits the foregoing request from Handsworth 
School for the CONSIDERATION of Council. 
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7 . Older Boys' Parliament - Grant Request ($500.0 0) 

Your Board submits the following report of the Director of Social 
Planning/Community Development: 

"The Older Boys ' Pari lament of British Columbia, founded in 1924, 
is a training program in leadership and social responsibility for boys 
aged 15 to 21 years. It also operates a summer camp at Shawnigan Lake, 
Vancouver Island, for 'underprivileged' boys between 9 and 12 years of 
age. The grant request of $500.00 is to help cover their costs of 
operating this summer camp. 

The total budget for the summer camp is $2,000.00. Half this 
amount has been received from private sources and $500.00 from the 
Provincial Government. The City is asked to match the Provincial grant. 

Mr. George Cadman , Provincial Secretary of the Older Boys' Parliament 
of British Columbia, estimates that 85% of the boys at camp came from 
Vancouver. A copy of Mr. Cadman ' s letter is attached. 

During the past few years, the Director of Social Planning/ 
Community Development has discouraged local organizations from 
requesting funds from the City to subsidize summer camp programs. 
The reason being that funds are likely to be available from other 
sources, particularly service clubs. Also, on the few occasions that 
grant requests to subsidize summer camp programs were submitted to 
Council, they were not approved. 

The Director of Social Planning/Community Development submits the 
Older Boys' Parliament grant for $500.00 for its summer camp operations 
for CONSIDERATION of Council." 

Your Board concurs with the foregoing report of the Director 
of Social Planning/Community Development. 

RECOMMENDATIONS 

8 . Financial Statements and Annual Reports 1971 
The Director of Finance reports as follows: 

"Copies of the Financial Statements and Annual Reports for the 
year 1971 have been received and distributed to the members of City 
Counc il . 

Recommended that the Annual Report for the year 1971 be formally 
received . " 

Your Board RECOMMENDS that the foregoing recommendation of the 
Director of Finance be adopted. 


COUNCIL ACTION SEE mi[%H/s:.^- 
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PERSONNEL MATTERS 


SUPPLEMENTARY REPORT 


JULY 14, 1972 


RECOMMENDATI ONS 

I. Classification Review - One Clerk II Position, Traffic Paint Shop, 
Traffic and Transportation Division, Engineering Department 

The Acting Director of Personnel Services reports as follows: 

"At the request of the Superintendent of the Traffic Paint 
Shop, I have reviewed the duties and responsibilities of the above- 
mentioned position. 

This position was established by City Council on May 14, 1968. 
The Assistant City Engineer, Traffic and Transportation Division, now 
reports that the duties of the Clerk II position have been altered. 
He states that the Planning and Control Division reviewed the Accounting 
procedures in the Traffic Paint shop and recommended that the Clerk II 
assume responsibility for completing time sheets showing cost of jobs, 
calculating monthly overhead charges and preparing transfer entries. 
These activities were previously done by other branch personnel. 

The incumbent performs varied and moderately difficult clerical 
work with relatively little close supervision. He maintains daily costs 
of charges for jobs ensuring that the correct appropriation numbers 
are used, posts time for labour and salaried personnel, prepares a 
daily record of hired equipment costs, receives telephone calls and 
radio requests and provides work crews and the public with the required 
information, maintains and completes records relating to vacations, 
sickness, W.C.B. reports, vehicle damage reports, prepares costs of a 
variety of projects such as the removal/installation of school traffic 
signs, purchases material as required, calculates overhead costs and 
prepares transfer entries debiting customer accounts and crediting the 
Paint Shop operating accounts. The majority of this work falls 
substantially within Class Specification No. 025, Clerk III and I 
recommend that the position be so classified effective November 1, 1971. 

The estimated recurring annual cost of this proposal determined 
by the increase in the final step in the pay range at 1971 2nd half 
rates and including fringe benefits at 10% will be $1,980. 

The cost of this proposal for two (2) months in 1971 will be 
$68.00. The Comptroller of Accounts reports that the additional funds, 
estimated at $380.00 for twelve (12) months (1971 2nd half rates), are 
available within the 1972 Departmental budget. 

This report has been discussed with the City Engineer and the 
Business Manager of the Municipal and Regional Employees' Union, both 
of whom concur herein." 

SUMMARY OF RECOMMENDATIONS 


Incumbent 


J. R. Woods 


Present 

Classification 

Clerk II 
P.G. 12 

($451-537) * 
Plus two pay grades 
for longer hours and 
in lieu of rest 
periods . 


Proposed 
Classification 

Clerk III 
P.G. 17 

($563-673) * 
Plus two pay grades 
for longer hours and 
in lieu of rest 
periods . 


Effective 
DatH 

Nov. 1, 
1971 


* 1971 2nd half rates 


Your Board RECOMMENDS that the foregoing recommendation of the 
Acting Director of Personnel Services be adopted. 


Board of Administration, July 14, 1972 (PERSONNEL - 2) 


2 . Vacant License Inspector's Position 

The Co-ordinator of Data Processing and Systems reports as follows: 

"There is a vacant License Inspector position in the Permits and 
Licenses Department. I am now reviewing the procedures and organization 
of the License Section and expect to report my recommendations concerning 
a reorganization and a realignment of duties of the License Inspectors 
prior to the end of August. 

I, therefore, recommend that the vacant position not be filled 
until that report is dealt with by Council." 

Your Board RECOMMENDS that the recommendation of the Co-ordinator 
of Data Processing and Systems be approved. 


3 . Roster of Conferences - Provincial Courts Department 


The Provincial Court Administrator reports as follows: 

"When the Court Clerks Department was separated from the control 
of the Board of Police Commissioners and became a separate Provincial 
Court Department, no roster of Conferences was established for it. 
Listed below are a number of Conferences appropriate for this 
Department: 

Canadian Bar Association (National ) 

A forum for law reform in terms of court administration and costs 
of court operation. 

Canadian Association of Chiefs of Police (National) 

This body proposes legislative changes in police operations affecting 
Court administration and its cost. 

National Institute of Municipal Law Officials (National ) 

Deals with Municipal law generally and would include the administration 
of the enforcement of by-laws - this would be reflected in the cost 
of operation of our courts. 

Law Society of B.C. and B.C. Section Canadian Bar (Regional ) 

Resolutions from these groups (conventions held together) are presented 
to the Provincial Government on matters affecting the operation of 
the Provincial Courts and the attendant cost. 

Municipal Officers Association of B.C. (Regional ) 

This group works for uniformity in administrative procedures in 
B.C. Municipalities and for education of personnel for the many and 
varied Municipal positions, including those of the Provincial Courts. 

The District Judge concurs in the suitability of these Conferences. 

I RECOMMEND that the following Conferences be authorized for 
the Provincial Court Department. 


Cent "d 
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Board of Administration, July 14, 1972 (PERSONNEL - 3) 


Clause No. 3 (continued) 

NAME OF CONFERENCE: Nat. 


Canadian Bar Association 1 

Canadian Association of 

Chiefs of Police 1 

National Institute of 

Municipal Law Officials 1 

Law Society of B.C. 
(B.C. Sec. C.B.A.) 

Municipal Officers Assoc. of B.C. 
Report of Administrative Analyst 


I have reviewed the Conferences reconunended by the Provincial 
Court Administrator and concur that they are appropriate to 
the Department. 

City Council at its meeting of May 27, 1969 adopted a roster 
of conferences for all City Departments - which at that time 
did not include the Provincial Court Department as it was then 
the responsibility of the Vancouver Board of Police Commissioners. 

I recommend that the Roster for the Provincial Courts Department 
be established at: 

1 - National Conference 

1 - Regional Conference 

each year commencing in 1972. 

The funds for conferences for 1972 for the Department in the amount 
of $630.00 have been approved as budget item and no further funds 
are required. 

Your Board RECOMMENDS that the recommendations of the Provincial 
Courts Administrator and the Administrative Analyst be adopted. 


Reg . No. Authorized to Attend 

1 


1 1 
1 1 
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BOARD OP ADMINISTRATION 


PROPERTY MATTERS 
JULY W. 1972 


INFORMATION 


1 . Demolitions 


The Supervisor of Property and Insurance reports as follows i- 

"I have received and opened quotations from various contractors 
for demolition of the structures listed below and have awarded 
the contracts to the low bidders as noted : - 


Property 


Project 


Successful 
Bidder 


City to 
Pay 


Code No. 


456 E, Cordova 
Lot 12, Blk. 57, 
D.L. 196 


1648 Napier St. 
Lot 8, Blk. 38 
D.L. 264A 


Single Men's 
Hostel Site 
Authority to 
demolish B/A 
P.M. Dec. 3/71 
Item 2, R/C 
Dec. 7/71 

Britannia 


(P. & B. . 

Demolitions ) 

P. Blackall 


John Cayer 


$1,125.CX) 531/1251 


$ 474.00 531/1218 


1637 William St. 
Lot 19, Blk. 38 
D.L. 264A 

864 Bidwell 
Lot 7 Ctr. 40« 
Blk. 57, DL 185 


Britannia John Cayer $ 999.00 531/1217 

+ Garage demolition $ 75.00 


West End 
Community 
Centre & 
Senior Citizens 


Paul Bulych $3,450.00 649/1102 


The above contracts have been confirmed by the Board of Administration 
and are reported to Council for INFORMATION." 

Your Board submits the foregoing report to Council for INFORMATION. 


RECOMMENDATIONS 


2. Sales Residential 
Champlain Heights 


RECOMMENDATION 

Recoiamended that the following offers to piirehase residential lots in Area 
"B" of Champlain Heights at a pre-determinsd fixed price, as receiyed by 
the Supervisor of Property and Insurance, ba approved under the terms and 
conditions set down by City Council. 


re: I/jts 73, 82 & 85, D.L. 33li, 0.1., N.W.B. 
B/S Kinross Street, North of 62nd Avenue 
Zoned RS-1 


(continued ) 
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Board of Administration, July 1972 


(PROPERTY MATTERS - 2) 


Clause No. 2 (Continued) 


Name Lot 

David and 73 
Davena Fong 


Approx.Slze Sale Price Terms 


Irregular 
6,719 sq.ft. 


$16,700.00 


City 
Terms 
e 9% 


Conditions 


Nil 


Henry 

Bliefemich 


82 Irregular $16,600.00 Cash 

7,3lli sq.ft. 


Nil 


Eric Krause 


8$ Irregular 
8,69U sq.ft. 


$16,^00.00 


City 
Terras 
« 9% 


Nil 


re: Lot 86, D.L. 33U, G.I., N.W.D., Plan lU2U0 
W/5 Poman Street N. of 62nd Ave. Zoned RS-1 


J as want 
Singh 


86 Irregular 
8,251 sq.ft. 


$16,500.00 


City 
Terms 
9 9% 


Easement over 
Westerly 10' 


re: Lot 130, !5.L. 33U, G.I., N.W.D., Plan lli2U0 

N/S 60th Avenue between Doman & Brooks Streets 
Zoned RS-1 

Eric Krause 130 Irregular $16,500.00 City 

9,6U6 sq.ft. Terms 

« 9% 


Nil 


CONSIDERATION AND RECOMMENDATION 


Sale of Property 
1 1 21 Union Street 


The Stqjervisor of Property 4 Insurance reports as follows : 

"In 1969 the City acquired Lot 30, Block 21, Subdivision A, D.L. l82, 
situated on the North side of Union Street between Qlen and Vernon 
Drives for highway purposes, as it was anticipated that the City would 
proceed with the Dnion-Adanac Diversion. This proposal however, was 
abandoned and no further properties were purchased in this block. 

The lot is 25' x 122', zoned M-1, and is the only City-owned Lot in 
the block. The house on the property, which ciirrently rents for 
$90.00 per month, is in very poor condition. 

The City has received an offer to purchase Lot 30 from the owner of 
the adjacent Lots 31 and 32 lying to the West. The prospective pur- 
chaser has agreed to consolidate Lots 30, 31 and 32 to fom one par- 
cel and also to demolish all structures on Lot 30 within sixty days 
from date of sale. The owner of Lot 29 abutting the eav«?tern boundary 
of the City-owned lot has advised this department that he has no 
interest in purchasing the City's lot. Iftider the circumstances, the 
Director of Planning has released Lot 30 for sale to the owner of 
Lots 31 and 32 for consolidation. The offer to purchase for the sum 
ol' $lli,000.00 plus a proportion ol the current year's taxes, regis- 
tration fees and $150.00 towards the cost of plans and documentation, 
is considered fair and reasonable, and reflects market value for the area. 


(Continued ) 
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Board of Administration, July ll^, 1 972 . . . (PROPERTY MATTERS - 3) 
Clause No. 3 (Continued) 


C0W3IDERATT0W 

The direct sale of this City-owned lot is presented to Council for its 
consideration. 

RECOMMENDATION 

If Council approves the direct sale then it is recommended that Lot 30 
Block 21, Subdivision A, D.L. 182, Group 1, N.W.D., Plan 355 be sold 
to the owner of abutting Lots 31 and 32 for the sum of $lli,000.00, 
plus a proportionate part of the current year's taxes, registration 
fees and $1^0.00 towards the cost of plans and documentation, subject 
to the following conditions • 


(1) the consolidation of Lots 30, 31 and 32; 

(2) demolition by the purchaser of all structures on 
Lot 30 within 60 days from the date of sale. 
Conveyance to be withheld until the demolition is 
completed; 

(3) the existing month-to-month tenancy of Lot 30; 

ih) that the purchaser enter into a bulkhead agree- 
ment with respect to the consolidated site, the 
property being approximately 3' above street level; 

(5) the date of sale to be the date of Council's 
approval . 


Your Board submits the foregoing report of the Supervisor of Property and 
Insurance to Council for its consideration and recommendation. 

1N1<^0KHATI0N 


The Supervisor of Property and Insurance reports as follows 

"I have received and opened quotations from various contractors 
for demolition of the structures listed below and have awarded 
the contracts to the low bidders as noted :- 


Demolitions 


Property 


Project 


Successful 
Bidder 


City to 
Pay 


Code No. 


1663 Barclay St. 
Lot 24 W^, Blk. 
57, D.L. 185 


Centre 


Community 


West End 


Sam Nep 


$2,500.00 


649-1102 


7045 Boundary Rd. 
Lots 10 & Sh 9 & 
11, Blks 1-3, NEk 
D.L. 335 


Replotting 
S.E.Sector 


R.Shortreed $ 949.00 


4812/75 


(Continued) 
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Clause No. l\. (Continued) 


3412 East 54th Ave. Replotting 
Lot 1, N.Pt. of NW^ S.E. Sector 
D.L. 335 


F. Martin $ 475.00 4812 


The above contracts have been confirmed by the Board of 
Administration and are reported to Council for INFORMATION." 

Your Board submits the matter to Council for INFORMATION. 


RECOMMENDATIONS 


5. Acquisition for Rupert Park Extension 
1502 Rupert Street 


The Supervisor of Property & Insurance reports as follows 

"The above property, legally described as Lots 1 & 2, Block 3, 
D.L. Sec. 29 T.H.S.L., is required for the proposed Rupert 
Park Extension, confirmed by City Council, May 9th, 1972. 

Reference is made to the repx^rt of the Director of Planning & 
Civic Development regarding Rupert Park Extension, contained in 
Board of Administration report dated April 26th, 1972. The 
Director of Pleinning advised that two applications to sub- 
divide these two lots into three 35.6 ft. lots had been received 
on two separate occasions, namely, February 21st, 1971 and 
March 23rd, 1972. He also reported that approvaJ. of said 
subdivision would lead to the erection of three new houses in 
this future .park area. It is to be noted that these lots are 
located in am area which consists predominately of lots with 
33 ft. frontage. 

The premises on Lot 1 comprise a one-storey and part basement 
frame dwelling with a main floor area of 480 sq. ft., erected 
in 1935 on a site 55. 8» x 127», zoned RS-1. This dwelling has 
3 plumbing fixtures, a patent shingle roof, shingle exterior 
walls, concrete foundation, concrete basement (2/3 of area) 
and is heated by an oil stove. The condition of this dwelling 
is average for age and type. The owner occupies the dwelling 
and will remain as a tenant after acquisition. The Parks and 
Public Recreation Superintendent advises that occupaincy will 
be allowed for at least one year. 

Negotiations with the owner confirm that she is prepared to 
sell for the sum of $22,700.00, as of June 30th, 1972, 
subject to remaining as a tenant until she finds alternate 
accommodations, but no longer than the date the property is 
required for Park purposes. This price represents a fair 
and reasonable value for this property. 

Lot 2 is a vacant lot, 51' x 127', zoned RS-1. 

Negotiations with the owner confirm that he is prepared to 
sell for the sum of $20,800.00 as of June 30th, 1972. This 
price represents a fair and reasonable value for this property, 
particularly in light of its subdivision potential. 


( Continued ) 
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Board of Administration, July 1972 . . . (PROPERTY MATTERS - 5) 


Clause No. 5 (Continued) 


RECOMMENDED that the Supervisor of Property and Insurance be 
authorized to acquire these properties for the following sums:- 

Lot 1 $ 22,700.00 

Lx>t 2 $ 20,800.00 

on the foregoing basis, chargeable to Code # 4189." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
aoid Insurance be adopted. 


6. Acquisition for West End Community Centre ana 
Senior Citizens' Housing Project 
1676 Haro Street 


The Supervisor of Prop>erty cind Insurajice reports as follows 

"On December 21st, 1971, City Council approved a report of 
the Board of Administration dated December 15th, 1971, author- 
izing the expropriation of the remaining p>xoperties in Block. 
57, D.L. 185 required for the West End Community Centre and 
Senior Citizens' Housing Project, including Lot 6 Except the 
East 22 feet. Block 57, D.L. 185, known as 1676 Haro Street. 

These premises comprise a 2-2 storey and partial basement 
frame rooming house with a main floor area of 1,431 sq. ft., 
erected in 1900 on a site 44' x 131', zoned RM-4. The 16 
rooms in this structure have been converted into 4 suites, 
5 housekeeping units and one sleeping room. This improvement 
has 31 plumbing fixtures, a patent shingle roof, stucco 
exterior, concrete foundation ajid is heated by a gas-fired 
hot air furnace. Said structure is in good condition for 
age and type . 

Following extensive negotiations, the owner has agreed to 
sell for the sum of $80,000.00 as of September 30th, 1972, 
subject to the owner receiving an advance payment of 
$40,000.00 upon delivery of a registrable deed in favour of 
the City of Vancouver, and subject further to the owner under- 
taking to remove the existing building from the site not later 
than October 27th, 1972. This settlement is considered to be 
realistic, and has been endorsed by the City Solicitor. Said 
settlement is further confirmed by independent appraisals. The 
above transaction has been reviewed by Central Mortgage & 
Housing Corporation aind the details thereof entered in their 
records . 


RECOMMENDED that the Supervisor of Property and Insurance be 
authorized to acquire this property for the sum of $80,000.00 
on the foregoing basis chargeable to Code #649/1102." 

Your Board 


RECOMMENDS the foregoing recommendation of the Supervisor of 
Property and Insurance be adopted. 
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CITY OF VANCOUVER 
SPECIAL COUNCIL - JULY 18, 1972 
PUBLIC HEARING 

A Special meeting of the Council of the City of Vancouver was 
held in the Council Chamber on Tuesday, July 18, 1972, at 2:00 p.m. 
for the purpose of holding a Public Hearing to amend the Zoning and 
Development By-law. 

PRESENT: His Worship the Mayor (In the Chair) 

Aldermen Adams, Bird, Broome, Linnell, 
Phillips, Sweeney and Wilson 

ABSENT: Alderman Calder 

Alderman Hardwick 

Alderman Rankin (Leave of Absence) 

CLERK TO THE COUNCIL : R. Henry 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Adams, 

THAT this Council do resolve itself into Committee of the Whol 
His Worship the Mayor in the Chair, to consider proposed amendments 
to the Zoning and Development By-law. 

- CARRIED 

Area Generally Bounded by King Edward Avenue, 
Arbutus Street, Valley Drive, Eddington Drive 
and Nanton Avenue 


The City Council, on October 7, 1969, following a Public Heari 
on the matter, passed the following motion: 

"THAT the area known as the unsubdivided portion of D,L. 526 
and Lot 1, Block 92, D.L. 526, bounded by King Edward Avenue, 
Arbutus Street, Normandy Private Hospital, Prince of Wales 
Secondary School site and Valley Drive, be rezoned from RS-1 
One Family Dwelling District to a CD-I Comprehensive Develop- 
ment District, subject to a scheme of development being 
submitted through the Director of Planning, for approval by 
Council " , 

The Board of Administration submitted a report to Council on 
April 10, 1972 on the revised scheme of development and a request 
to further amend the original application by adding two additional 
uses (personal care home and private hospital) . The Council 
referred the requested amendment to this Public Hearing. 

In the meantime the applicants, Marathon Realty submitted a 
revised scheme of development providing a public park of approx- 
imately 3j acres and the re-location of some town house and 
apartment buildings. 

It was noted that the zoning was RS-1 One Family Dwelling 
District and that the proposed zoning will be CD-I Comprehensive 
Development District. 

Following an explanation by the Deputy Director of Planning 
and Civic Development, the Council heard the following delegations: 

(a) Arbutus Home Owners Association - Mr. J, J. Volrich 

The Association made a number of proposals as outlined in a brief 
circulated such as: 


cont 'd . 
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Special Council (Public Hearing), July 18, 1972 2 

Lands bounded generally by King Edward Avenue, 
Arbutus Street, Valley and Eddington Drives 
continued : 


(i) Building height adjoining arterial streets to be 
no more than 3 storeys 

(ii) One-half of the residential accommodation to be 
designed for families 

(iii) The amount of water area to be substantially 
reduced 

(iv) Minimized disruption during construction 

(v) Particular attention to safe pedestrial crossings 
on adjoining streets 

(b) Citizens Council on Civic Development - Mr. H. Weinreich 
Generally approving of the revised scheme of development 

(c) Mrs. McKechnie 

Commenting as to why construct a theatre and a medical dental 
building in the complex when there are like facilities in the 
immediate area. 

(d) Representatives of Marathon Realty also addressed the 
Council , 

On a question raised the Deputy Director of Planning and 
Civic Development advised the Council that the scheme did include 
two 6-storey buildings which were included in the original plans 
but had been omitted in error from the present current reports. 

There being no further delegations it was, 

MOVED by Aid. Broome, 

THAT the application by Marathon Realty to amend the 
previously approved application by: 

(i) adding the following uses after the use "Offices": 

Personal Care Home 

Private Hospital (Medical Services Only) 

(ii) reducing the affected area by deleting Lot 1, Block 92, 
District Lot 526 

be approved, subject to the following conditions: 

(a) The detailed scheme of development to be approved by the 
Technical Planning Board after consultation with the 
Design Panel on architectural design. The detailed scheme 
to be generally in accordance with the concept plan as 
submitted for Marathon Realty and stamped received 'City 
Planning Department - March 14, 1972', 

The Technical Planning Board, in considering the dotnilod 
scheme of development shall have regard to:- 

The landscaping and treatment of all open portions 
of the site being to a high standard, including the 
provision of substantial tree and shrub planting both 
throughout the site and within the off-street parking 
areas. Special regard to bo given to the periphery 
of the site adjacent to the City Streets, 

The location of all on-site parking areas and the loca- 
tion, design and treatment of any proposed carports. 


cent 'd , 
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Lands bounded generally by King Edward Avenue, 
Arbutus Street, Valley and Eddington Drives 
continued : 


The provision, design and location of suitable off- 
street loading and unloading facilities, 

-• The provision of suitably designed garbage collection 
facilities to serve the whole development. 

The treatment of all roofs of buildings with special 
regard being given to any requested roof top equip- 
ment , 

All site lighting including any desired illumination 
of the off-street parking area. 

Signs and standards of desired advertising with all 
signs being compatible with residential environment 
and character of the area, 

(b) The gross floor space ratio for the site not to generally 
exceed 0.67 with the Personal Care Home/Private Hospital 
portion of the development not to generally exceed 0,45, 

(c) The number of required off-street parking spaces to be 
generally in accordance with the requirements of Section 
12 of the Zoning and Development By-law together with 
such additional number of spaces for the Commercial por- 
tions of the development as are considered necessary by 
the Technical Planning Board on report from the City 
Engineer and the Director of Planning, 

(d) All points of vehicular ingress and egress to be subject 
to prior approval by the Technical Planning Board on ad- 
vice from the City Engineer with there being no vehicular 
ingress or egress from that oortion of Nanton Avenue west 
to Arbutus Street except for a truck service road to the 
Commercial facilities. 

(e) The easterly 17' of the site adjacent to the west side 
of Arbutus Street to be first dedicated to the City for 
Street widening purposes to achieve a 100' wide Arbutus 
Street . 

(f) All access, location and directional controls to the 
adjoining streets to be to the satisfaction of the City 
Engineer and the Director of Planning with arrangements 
being first completed by the developer to the satisfaction 
of the Corporation Counsel for payment of all costs of 
traffic control measures required for the movement of 
traffic related to this Comprehensive Development, 

(g) That any land requirements for public park or recreational 
purposes -- or alternate financial arrangements be first 
determined by the City Council on report from the Board 

of Parks and Public Recreation and the Director of 
Planning. 

FURTHER THAT the 3.5 acre Linear Park concept be approved 
and the overall development concept be approved, sub.ject to 
compliance to the following: 

cont 'd , , . . 
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Lands bounded generally by King Edward Avenue, 
Arbutus Street, Valley and Eddington Drives 
continued : 


(a) The detailed scheme of development to be approved by the 
Technical Planning Board after consultation with the 
Design Panel on architectural design and the Vancouver 
City Planning Commision. The detailed scheme to be 
generally in accordance with the concept plan as submitted 
for Marathon Realty and stamped received 'City Planning 
Department - June 26, 1972.' 

The Technical Planning Board, in considering the detailed 
scheme of development shall have regard to: 

- The landscaping and treatment of all open portions of 
the site being to a high standard including the provision 
of substantial tree and shrub planting both throughout 
the site and within the off-street parking areas. Special 
regard be given to the periphery of the site adjacent 

to the City Streets. 

- The location of all on-site parking areas and the location, 
design and treatment of any proposed carports. 

- The provision, design and location of suitable off-street 
loading and unloading facilities. 

- The provision of suitable designed garbage collection 
facilities to serve the whole development. 

- The treatment of all roofs of buildings with special 
regard being given to any requested roof top equipment. 

- All site lighting including any desired illumination of 
the off-street parking area. 

- Signs and standards of desired advertising with all 
signs being compatable with residential environment 
and character of the area. 


(b) The gross floor space ratio for the site not to generally 
exceed 0.67 with the Personal Care Home/Private Hospital 
portion of the development not to generally exceed 0.45 


(c) The number of required off-street parking spaces to be 
generally in accordance with the requirements of Section 
12 of the Zoning and Development By-law together with 
such additional number of spaces for the Commercial portions 
of the development as all considered necessary by the 
Technical Planning Board on report from the City Engineer 
and the Director of Planning. 


(d) All points of vehicular ingress and egress to be subject 
to prior approval by the Technical Planning Board on 
advice from the City Engineer with there being no vehicular 
ingress or egress from that portion of Nanton Avenue west 
to Arbutus Street except for a truck service road to the 
CoiFiinercial facilities. 


(e) Tlie easterly 17' of the site adjacent to the west side 
of Arbutus Street to be first dedicated to the City for 
street widening purposes to achieve a 100' wide Arbutus 
Street. 


cent 'd 
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Lands bounded generally by King Edward Avenue, 
Arbutus Street, Valley and Eddington Drives 
continued : 


(f) An access, location and directional controls to the adjoining 
streets to be to the satisfaction of the City Fiun'neer and 
the Director of Planning with arranoements being first 
completed by the developer to the satisfaction of the 

the Corporation Counsel for payment of all costs of 
traffic control measures required for the movement of 
traffic related to this Comprehensive Development. 


(g) That details of the proposed public park development to 
be first approved by the Superintendant of Parks and 
Public Recreation and the Director of Planning and 
Civic Development 

AND 

An agreement to be first entered into to the satisfaction 
of the Corporation Counsel and the Superintendent of 
Parks and Public Recreation for the development of the 
public park by Marathon Realty 

AND 

The 3.5 acre public park to be first dedicated to the 
City of Vancouver and so registered in the Land Registry 
Office n'n accordance with the provisions of the Subdivision 
Control By-law. 

FURTHER THAT at least one-half of the residential accommo- 
dation be designed for families. 

- CARRIED 

MOVED by Aid. Wilson, 

THAT the Committee rise and report. 

- CARRIED 

MOVED by Aid. Linnell, 
SECONDED by Aid. Wilson, 

THAT the report of the Committee of the Whole be adopted, 
and the Corporation Counsel be instructed to prepare and bring 
in the necessary amendments to the Zoning and Development By-law. 

- CARRIED 


The Council adjourned at approximately 2:25 p.m. 

The foregoing are Minutes of the Special Council meeting (Public 
Hearing), dated July 18, 1972, adopted on August 1, 1972. 
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CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 


A Regular meeting of the Council of the City of Vancouver was 
held on Tuesday, August 1, 1972, in the Council Chamber, at 
approximately 9:30 a.m. 

PRESENT: His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 

Hardwick, Linnell, Phillips, Sweeney 
and Wilson 

ABSENT : Alderman Rankin (leave of absence) . 

CLERK TO THE COUNCIL : R. Thompson. 

PRAYER 

The proceedings in the Council Chamber were opened with 
prayer . 

'IN CAMERA' MEETING 


With regard to the 'In Camera' meeting scheduled for later this 
day. Council was advised that the Committee in this regard 
had approved the items for consideration, with one exception. In 
respect of this particular item, the Committee will speak to the 
matter at the 'In Camera' meeting, to ascertain whether the subject 
should be considered in open meeting later this day. 

ADOPTION OF MINUTES 

(a) MOVED by Alderman Broome, 

SECONDED by Alderman Wilson, 

THAT the Mdnutes of the Regular Council Meeting, dated 
July 18, 1972, be adopted (with the exception of the 'In Camera 
minutes of that date), after amendments are made as follows: 

- CARRIED. 

Page 23 : 

L. Canadian National Railway and 
False Creek Agreement 

The preamble to the motion by Alderman Adams to be restated 
as follows: 

"The Special Committee re Canadian National Railway 
and False Creek Agreement submitted its final 
report dated July 10, 1972, setting out its actions 
which concluded in the receipt of a ^letter agreeing 
to terms under which an amount of $2,750,000 will be 
paid to the City for the termination of the 1913 
agreement with the Canadian National Railway." 


(continued) 
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ADOPTION OF MINUTES (continued) 

Amendments to Minutes of Regular 
Council meeting of July 18, 1972 
(continued) 

Page 31 

2. Monorail: Standing 

Committee on Transportation 

The motion to be restated, as follows: 

"MOVED by Alderman *Hardwick , 
SECONDED by Alderman Wilson, 

THAT the Standing Committee on Transportation 
be authorized to hear representations on the subject 
of Monorail form of transportation." 

- Carried. 

* Underlined portion represents amendment. 

** For adoption of 'In Camera' Minutes of July 18, 1972, 
see 'In Camera' Minutes of August 1, 1972. 

(b) MOVED by Alderman Adams, 

SECONDED by Alderman Broome, 

THAT the Minutes of the Special Council meeting (Public 
Hearing), dated July 18, 1972, be adopted. 

- CARRIED. 

CCa»B4ITTEE OF THE WHOLE 

MOVED by Alderman Wilson, 
SECONDED by Alderman Bird, 

THAT the Council resolve itself into Committee of the Whole, 
His Worship the Mayor in the Chair. 

- CARRIED. 

REPORT REFERENCE AND COVIMUN I CATIONS 

1971 Financial Statements and 
Auditors' Report to Council 

Council received a report explanation from the external auditors, 
Riddell, Stead & Company, in regard to 1971 Financial Statements 
and the External Auditors' Report to Council. 

Further inquiries were made of the external auditors, who agreed 
to furnish answers to Council in a subsequent report. 

MOVED by Alderman Adams , 

THAT the communication from Riddell, Stead & Co . , dated May 11, 
1972, and the reports appended in respect of 1971 Financial 
Statements, and the external auditors' report to the City, be re- 
ceived for information. 


- CARRIED. 
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UNFINISHED BUSINESS 

Council agreed to defer consideration of the following items, 
pending the hearing of delegations later this day: 

(a) Sale of City Lands for Senior Citizens' Development: 
Mennonite Senior Citizens Society; (see page 12) 

(b) Policy for Acquisition of Property 

North Side of Point Grey Road. (see pages 12 and 13) 

1073 East 35th Avenue: 
Basement Suite (Mrs. D. Grimes) 

The Council again considered the Board of Administration report 
(Building and Planning Matters), dated July 14, 1972, with regard 
to the basement suite in the house at 1073 East 35th Avenue, and a 
letter from Mrs. D. Grimes, a tenant on the main floor of the 
building, requesting that permission be granted for retention of 
the basement suite under the Council's hardship policy. 

The circumstances are set out, and the Council, after due 
consideration, took action as follows: 

MOVED by Alderman Wilson, 

THAT permission be granted for the retention of the basement 
suite in this house at 1073 East 35th Avenue, under the Council's 
hardship policy, for as long as Mrs. D. Grimes remains as the 
tenant of the dwelling unit on the main floor. 

- CARRIED. 

COMMUNICATIONS OR PETITIONS (continued) 

1. Waterfront Redevelopment; 
Cardero to Main Streets 

Pursuant to Council's resolution of July 18, 1972, a com- 
munication was received from Mr. W. G. Rathie, Member of the 
National Harbours Board, in which he set out the following in reply: 

"Your lotter of JxUy 20th enclosing an extract from Council 
■inutes of July l8th is acknowledged. 

The general subject matter has been a matter of discussion 
between senior officials of the City, including planners and 
the writer, over a period of some months. These discussions 
have reached the stage that your Mr. Plckstone is drawing up 
suggested terms of reference for the purpose of coimnissioning 
the City of Vancouver Planning Department to carry out a 
study of the subject area - Cardero to Main Streets - Harbour 
area. It has been proposed that the National Harbours Board 
make a substantial contribution to the cost of such a study. 
Hy Board is quite agreeable to this. 

The area, Burrard Street to Cardero, is controlled by CP. 
Marathon Realty, and I have reason to believe that Mr. Mooney 
of Marathon will also wlah to participate in such a study. 

May I take this opportunity of clarifying the Board's 
position. We have no plans for any development in this area. 
Indeed, all of our capital funds are required for the proposed 
terminal facilities west of Lapointe - the container facility, 
and the north shore facility at lynn Creek. These facilities 
plus worn possible dstvloposnt at Robsrts Bank are the inaedi- 
ats dswlopnsnt alas of the Board in Vancouver. 


(continued) 
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COMMUNICATIONS OR PETITIONS (cont'd) 

Waterfront Redevelopment: 
Cardero to Main Streets 
(continued) 


Ihs Bo«rd is coBnencing iionediate negotiations to acquire the 
balance of the Lapointe property from Vancouver Ocean Terminals 
et al, and will then centralize all filling in the Harbour at 
that site. There are about twenty acres more or less to be 
filled. In addition, a small area in front of the old Immigra- 
tion Building will be filled by CP. Rail for trailer loading 
facilities at Pier A-B. 

With anticipated co-operation of City Council and the 
offered co-operation of the National Harbours Board, a very 
unique planning opportimity is available and it is ny belief 
that your Planning Department should be offered the challenge 
to carry out such an assignment. 

May I request that Council endorse in principle the suggestions 
contained ia this letter. I will be very pleased to discuss 
usj aspects with either Council or designated staff members. " 

The Deputy Director of Planning submitted a letter, dated 
July 28, 1972, with regard to the proposed study, and the following 
is extracted: 

"The tone of the discussion has been that the Planning Department 
could provide supervision, but that special personnel would be hired 
for this study to work within the Planning Department. 

The letter from Mr. Rathie refers to the area from Cardero Street to 
Main Street, but it is our view that this area cannot be looked at 
in isolation and that a detailed study of this area can only be 
carried out within the contekt of a broader, more general study 
covering such matters as access and the priorities for use within 
the harbour area. Presumably there would be an opportunity to 
discuss the form of any study at the meeting suggested by Mr. Rathie 
with Council. It might be noted, however, that present staff 
resources and commitments do not allow for a very early start on this 
work. " 

MOVED by Alderman Hardwick, 

(a) THAT a committee of Council, together with appropriate senior 
officials, meet with Mr. Rathie to draft terms of reference 
for a study, and report back to Council; 

(b) THAT the Council inform the National Harbours Board that it 
welcomes the announcement of the development of additional 
port facilities west of Lapointe Pier; 

(c) THAT further information be requested with regard to plans 
for the proposed fill in the area Pier A-B. 

- CARRIED. 

MOVED by Alderman Linnell, 

THAT parts (b) and (c) of the motion of Alderman Hardwick be 
laid on the table. 

- LOST. 

(The motion of Alderman Hardwick was put and carried.) 
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COMMUNICATIONS OR PETITIONS (cont'd) 

Study Committee: 
Vancouver City Planning 
Commission 


In considering the matter of waterfront development, pursuant 
to Council's resolution of July 18, 1972, a communication was 
received from the Vancouver City Planning Commission, under date 
of July 26, 1972, asking to be represented on the proposed study 
committee . 

MOVED by Alderman Bird, 

THAT this communication be received. 

- CARRIED. 

2. Presentation by the G.V.R.D. 

Planning Department re 

the 'Livable Region Program' ' 

A communication, dated July 12, 1972, was noted from the 
Greater Vancouver Regional District Director of Planning, requesting 
an opportunity to make a presentation to Council with respect to 
its 'Livable Region Program', which would involve the showing of a 
film on the matter. 

MOVED by Alderman Hardwick, 

THAT the matter be referred to the Standing Committee on 
Planning and Development, and arrangements be made for the Committee 
to receive this presentation as soon as possible. 

- CARRIED. 

3 . Proposed New Fire By-lay 

A communication was received from Mr. A. B. Ferris, Q.C., of the 
firm of Davis and Company, asking for a postponement of the date 
of August 3, 1972, set for hearing representations on the proposed 
amendments to the new Fire By-law now before the Standing Committee 
on Planning and Development, The new date requested is Thursday, 
September 7, 1972, to accommodate those he represents on the subject. 

MOVED by Alderman Broome, 

THAT consideration of this matter by the Standing Committee 
be postponed to Thursday, September 7, 1972, pursuant to this 
request . 

- CARRIED. 

4. Purchase of Fans 
for Departments 

MOVED by Alderman Bird, 

THAT, pursuant to a communication from His Worship the Mayor, 
dated August 1, 1972, an amount of $500 be approved for the pur- 
chase of electric fans for departments that are most severely 
affected during the hot weather. 


- CARRIED. 
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COMMUNICATIONS OR PETITIONS (continued) 

5. B.C. International Festival 
of the Arts; Grant 


The Council again considered a request from the Shawnigan 
Lake Summer School of the Arts for a grant to give financial 
assistance in connection with the B.C. International Festival of 
the Arts. After due consideration, it was 

MOVED by Alderman Adams , 

THAT the request be received for information. 

- CARRIED. 

6. Mental Health Services in 

the Metropolitan Vancouver Area 

A communication was received from the Metropolitan Board of 
Health of Greater Vancouver, under date of July 21, 1972, asking 
Council to endorse the initiative of the Metropolitan Board of 
Health in asking assistance from the Province of British Columbia 
in the development of more effective, adequate mental health 
services for the residents of the Metropolitan Vancouver area. 
Details in this regard are set out in the communication. 

MOVED by Alderman Linnell, 

THAT the Council endorse the initiative taken by the Metro- 
politan Board of Health in this matter. 

- CARRIED. 

7. Tri-level Conference: 
Meetings (Alderman Broome) 

MOVED by Alderman Wilson, 

THAT , pursuant to a recommendation from His Worship the Mayor 
in a communication dated July 28, 1972, Alderman Broome be authoriz 
to attend meetings in the East in connection with a Tri-level 
conference, to be held in Toronto next November, which meetings 
involve attendance at the conference in Toronto and possibly a 
prior meeting in the East in preparing a brief for the conference. 

- CARRIED. 

8. Federal Grant: Archives 
Centennial Project 

MOVED by Alderman Bird, 

THAT the communication from His Worship the Mayor, dated 
July 28, 1972, advising of a cheque in the amount of $220,000, 
received from the Federal government as its final portion of the 
grant toward the Archives Centennial Project, be received for in- 
formation . 


- CARRIED. 
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COMMUNICATIONS OR PETITIONS (continued) 

9. Grant re Rental of 

Queen Elizabeth Theatre: 
Citizens Council on Civic 
Development 

A communication, dated July 27, 1972, from the CCCD was 
received, asking for a grant equal to the rental of the Queen 
Elizabeth Theatre, as well as other charges involved. The 
organization proposes a meeting on August 27, 1972, in the 
theatre, to which the leaders of the four major political parties 
have been invited to speak on the policies they would support for 
the development of Greater Vancouver. 

MOVED by Alderman Adams , 

THAT this request be not approved. 

- CARRIED. 

BOARD OF ADMINISTRATION AND OTHER REPORTS 

BOARD OF ADMINISTRATION, 
GENERAL REPORT, July 28, 1972 

WORKS AND UTILITY MATTERS 

Tenders: Meters for 
Water Works Service 
(Clause 6) 

MOVED by Alderman Calder that this clause be adopted. 

- CARRIED. 

MOVED by Alderman Calder, 

THAT the Board of Administration be requested to make available 
to the Standing Committee on General Purposes, for discussion 
purposes, the most recent officials' report on the subject of a 
system of flat rate charges for apartment houses, etc., in place 
of the meter system. 

- CARRIED. 

Local Improvements - Initiative Principle 
(West Hastings St. Beautif ication Project) 

- (Clause 7) 

MOVED by Alderman Bird, 

THAT this clause be adopted. 

- CARRIED BY THE 
REQUIRED MAJORITY. 

Local Improvement on the Initiative 
(Trounce Alley and Blood Alley Square 
Beautif ication Project) 

- (Clause 8) 

MOVED by Alderman Adams , 

THAT consideration of this clause be deferred for considera- 
tion following Council action on the relevant by-law later this 
day . 


- CARRIED. 
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BOARD OF ADMINISTRATION ANP OTHER REPORTS (continued) 

WORKS AND UTILITY MATTERS 
(continued) 

Balance of Works and 
Utility Matters 

MOVED by Alderman Sweeney, 

THAT Clauses 1, 2, 3, 4, 5, 9 and 10 of the Board of 
Administration report (Works and Utility Matters), dated July 28, 
1972, be adopted. 

- CARRIED. 

SOCIAL SERVICE AND HEALTH MATTERS 

MOVED by Alderman Adams, 

THAT Clauses 1, 2 and 3 of the Board of Administration report 
(Social Service and Health Matters), dated July 28, 1972, be 
adopted; and Clause 4 be received for information. 

- CARRIED. 

BUILDING AND PLANNING MATTERS 

Development Permit Application: 
2280 Cornwall Avenue 
(Clause 4) 

MOVED by Alderman Adams, 

THAT this clause be received for information. 

- CARRIED. 

(His Worship agreed to write to the developer and express apprecia- 
tion for the co-operation given to the City in respect of the 
appropriate development on this site . ) 

Balance of Building and Planning Matters 

MOVED by Alderman Bird, 

THAT Clauses 1 and 2 of the Board of Administration report 
(Building and Planning Matters), dated July 28, 1972, be adopted; 
and Clauses 3 and 5 be received for information. 

- CARRIED. 

FIRE AND TRAFFIC MATTERS 

Shinerama ' 72 for 
Cystic Fibrosis 
(Clause 1) 

In considering the request in this clause, for permission to 
hold a Shinerama on Friday, September 15, 1972, to raise funds for 
the Canadian Cystic Fibrosis Foundation, it was 

MOVED by Alderman Bird, 

THAT the request be granted, on the basis of the conditions 
set out in the clause. 


- CARRIED. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 

FIRE AND TRAFFIC MATTERS (cont'd) 

Park and Ride: P.N.E. 
(Clause 3) 

The City Engineer reported, giving a 4-month review of the 
Park and Ride service from a site at the P.N.E. , and submitted 
to Council for consideration the matter of a parking fee to 
be charged to Park and Ride patrons using the parking lot during 
the Exhibition. 

MOVED by Alderman Linnell, 

THAT there be no change in the present policy, with respect 
to this Park and Ride service, as set out by Council on January 11, 
1972, i.e., there be no parking charge to bus patrbns using this parking 
lot, on the understanding, however, that the City is prepared to 

I compensate the P.N.E. for any loss of revenue during the Exhibition, 

I up to a maximum of $4,000. 

j - CARRIED. 

Dixieland Band in Gastown 
(Clause 5) 

In considering this clause, dealing with the request from 
Mr. D. Rogers for permission for a Dixieland Band to play music 
on the sidewalks of Water Street in Gastown on Tuesday and Friday 
evenings for the summer months, it was 

MOVED by Alderman Bird, 

THAT approval be granted on the basis of conditions set out 
in the clause. 

- CARRIED. 

Balance of Fire and Traffic Matters 

MOVED by Alderman Bird, 

THAT Clause 2 of the Board of Administration report (Fire and 
Traffic Matters), dated July 28, 1972, be adopted; and Clause 4 be 
received for information. 

- CARRIED. 

FINANCE MATTERS 

Attendance of Vancouver Fire Dept. 
Band to the Penticton Peach Festival 
(Clause 1) 

i 

The Council noted a request of the Fire Chief for permission 
for the Vancouver Fire Department Band to participate in the 
Penticton Peach Festival Parade on August 5, 1972. Two alternate 
financial arrangements are set out in the clause for consideration, 
and it was 

' MOVED by Alderman Bird, 

THAT the Council approve alternate B.; i.e., the men to 
provide their own transportation, and the City grant a subsidy of 
$10 to each of the Fire Department members involved, to cover the 
cost of gasoline. 

- CARRIED. 
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FINANCE MATTERS (continued) 

Purchase of Black Velour Drapes - 
The Queen Elizabeth Theatre 
(Clause 2) 

Consideration of this clause was deferred by Council, pending 
the hearing of a delegation from the Auditorium Board, as requested. 

Grants equal to Taxes: 
St. Vincent's Hospital and 
Holy Family Hospital 
(Clause 3) 

MOVED by Alderman Bird, 

THAT grants be approved in respect of taxes on hospital 
property of St. Vincent's Hospital and Holy Family Hospital, on 
the basis of details set out in this clause. 

- CARRIED BY THE 
REQUIRED MAJORITY. 

Grant equal to 1971 Taxes 
and Penalties - The Metropolitan 
Co-operative Theatre Society 
(Clause 4) 

After consideration of this clause, setting out details of 
the grant request of The Metropolitan Co-operative Theatre Society, 
re 1971 taxes and penalties, it was 

MOVED by Alderman Phillips, 

THAT a grant be approved to this Society on a similar basis 
as in previous years, in respect of the taxes and penalties. 

- LOST. 

Planetarium and/or Aquarium Tickets : 
Participants in Tennis Championships 
(Clause 6) 

After considering the request of the Burnaby Tennis Club 
that complimentary tickets for the Planetarium and/or the Aquarium 
be issued to approximately 200 young people competing in the 
Canadian National Junior Tennis Championships and the International 
Tennis Championships, to be held at Burnaby Tennis Club between 
August 15 and August 26, it was 

MOVED by Alderman Adams , 

THAT arrangements be made to have complimentary tickets 
for the Planetarium and Aquarium, issued to the participants in 
the tennis championships, as set out in this clause. 


- CARRIED. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 

FINANCE MATTERS (continued ) 

Surplus Furniture: Vancouver 
Detoxification Centre Society 
(Clause 7) 

Following consideration of the request from the Vancouver 
Detoxification Centre Society for a donation of certain furniture, 
detailed in this clause, it was 

MOVED by Alderman Wilson, 

THAT approval be given to this request. 

- CARRIED BY THE 
REQUIRED MAJORITY. 

Balance of Finance Matters 

MOVED by Alderman Adams , 

THAT Clauses 5 and 8 of the Board of Administration report 
(Finance Matters), dated July 28, 1972, be adopted. 

- CARRIED. 

AWARD BY 1972 CANADA COMMITTEE: 
STRATHCONA URBAN RENEWAL PROGRAM 

His Worship the Mayor called upon Alderman Linnell to speak 
to the award made to the City of Vancouver by the 1972 Canada 
Committee, in recognition of the city or town which has made the 
greatest contribution to maintain the spirit of Confederation, the 
award being particularly given for the Vancouver Strathcona Urban 
Renewal Program. 

Alderman Linnell paid tribute to representatives of the 
senior governments and the Strathcona Rehabilitation Committee, 
and then proceeded to unveil the plaque. 

His Worship the Mayor called upon Mr. Harry Con, of the 
Strathcona Rehabilitation Committee, to accept this plaque, and 
paid tribute to Mr. Con and his Committee for their efforts in 
the matter. Mr. Con replied. 


* * * ** 


Council recessed at approximately 10:50 a.m., following 
which an 'In Camera' meeting was held. The Council then recessed 
at approximately 12:15 p.m., to reconvene again at 2:00 p.m., in 
open session. 


***** 
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The Council, still in Committee of the Whole, reconvened in 
the Council Chamber at approximately 2:00 p.m.. His Worship the 
Mayor in the Chair and the following members present: 

PRESENT : His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 
Hardwick, Linnell, Phillips, 
Sweeney and Wilson 

ABSENT : Alderman Rankin (Leave of Absence) 


DELEGATIONS AND UNFINISHED BUSINESS 

1. Sale of City Lands for Senior Citizens' 

Development: Mennonite Senior Citizens Society 

The Board of Administration, under date of April 17, 1972. 
set out an historical record in respect of sale of 4.01 acres 
of City-owned land adjoining Bruce Street to the Mennonite Senior 
Citizens Society for $200,000, less costs of proven extras for 
site preparation, and certain other conditions. The Society 
subsequently submitted a brief to the Council to the effect the 
cost of the City land was too high to allow the project to qualify 
for the necessary financing. The organization offered $136,000, 
less costs of proven extras for site preparation. 

A representative of the Society appeared before Council in 
support of their latest position on the matter. After due con- 
sideration, it was, 

MOVED by Aid. Bird, 

THAT the Society, for a period of thirty days, be given first 
refusal of this property at the price of $200,000, under the terms 
of the January 25, 1972, Council resolution and if not taken up 
by the Society, the property be offered for sale to the Greater 
Vancouver Regional District at market value for development of 
senior citizens' public housing, to be constructed under the 
Federal/Provincial partnership. 

- CARRIED 

(Alderman Wilson is recorded in the negative) 


Commissioner Sutton Brown advised that reports as follows have 
been requested of officials in regard to sale of city properties to 
voluntary agencies for senior citizens' housing: 

(a) The re-appraisal of present general policy because of 
municipal share of financing of public housing being paid 
by the Regional District 

(b) Using of the basis of the C .M.H.C . /Provincial Government 
average land costs on the average unit size to derive value 
of City land. 

MOVED by Aid. Calder, 

THAT the question of City policy respecting Senior Citizen 
housing be referred to the Standing Committee on Planning and 
Development for consideration. 

- CARRIED 

2. Policy for Acquisition of Property 
North Side of Point Grey Road 

The Council further considered Board of Administration report 
of June 28, 1972, in regard to policy for acquisition of property 
on the North side of Point Grey Road. In this report an historical 
review with respect to Council policy and its application, is given. 
Particular reference is made to Lot A, Block 1, D.L. 540, North 
aide of Cameron Avenue on which it is proposed to construct a 
dwelling. Reference is made also to a petition from the group 
•to save Cameron Avenue Viewpoint' expressing concern with the 
proposal to develop a residence on the lot. 


cont 'd . 
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Policy for Acquisition of Property 
North Side of Point Grey Road (cont'd ) 

A delegation was received from the Cameron Avenue group and 
a brief was filed dated August 1, 1972, in respect of their views. 
Mr. A. Narod , the owner, appeared in support of his position to 
construct a dwelling. In the Board of Administration report it is 
stated that permits resulting from this and similar applications 
falling in the areas of lower preference will be issued provided 
they conform with relevant by-laws, unless directed otherwise by 
the City Council. 

MOVED by Aid. Adams, 

THAT the Council re-affirm its present policy respecting 
purchase of property on the North side of Point Grey Road. 

- CARRIED 

(Alderman Hardwick is recorded in the negative) 

BOARD OF ADMINISTRATION REPORTS (July 28, 1972) and OTHER REPORTS 
(cont 'd . ) 

B. PERSONNEL MATTERS. SUPPLEMENTARY 
Leave of Absence with Pay: 

Mr. Neil Ellett, Assessment Division (Clause 2 ) 

After considering this clause, it was, 

MOVED by Aid. Bird, 

THAT Mr. Neil Ellett of the Assessment Division be granted 
leave of absence with pay from August 23 to September 8, 1972, 
inclusive, to allow his participation in respect of the trials 
to be held re World Soccer Cup competition. 

- CARRIED 

Loaned Executive Program: United Appeal, 1972 
Appointment - I.H. Dobbin, Manager, Q.E.T. 
(Clause 1) 


MOVED by Aid. Bird, 

THAT Clause 1 of the report of the Board of Administration 
(Personnel matters. Supplementary), dated July 28, 1972, be 
adopted. 

- CARRIED 

C. PROPERTY MATTERS 

Sale of City-owned Property: N/W corner 

15th Avenue and Fraser Street Zoned C-2 (Clause 4 ) 

The Board of Administration submitted for Council consider- 
ation the direct sale of Lot C, Sub. F, Block 175, D.L. 264A, except 
dedicated portion, to the adjoining owner. Details of the matter are 
set out in the report. 

MOVED by Aid. Adams, 

THAT this City-owned property be sold accordingly and the 
recommendation in this clause in connection therewith be adopted. 

- CARRIED 

Balance of Property Matters 

MOVED by Aid. Linnell, 

THAT Clauses 1, 2 and 3 of the report of the Board of Admin- 
istration (Property matters), dated July 28, 1972, be adopted. 


- CARRIED 
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ENQUIRIES AND OTHER MATTERS 

Alderman Wilson - referred to a symposium on Aerospace 

Symposium on Aerospace and and the Environment in the '70s to be 

the Environment in the '70s held at U.B.C, August 8, 9, 10, 

during which a special panel on Short- 
Haul Air Transportation and the 
Regional Community, will be held. The 
Alderman requested a representative 
of the Engineering and Planning Depart- 
ments be authorized to attend this 
symposium . 

MOVED by Aid. Broome, 

THAT, if the City Engineer and Director of Planning and Civic 
Development, request authority for representation at this symposium, 
approval be granted. 

- CARRIED 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

D. 1972 Revenue Budget Adjustments 
Resulting from the Strike 


The Board o'f Administration, under date of July 27, 1972, 
submitted the following report: 

'bn June 20th Council was advised that the 1972 revenue budget 
appropriations of Civic Departments and Boards would be reviewed and 
adjusted to reflect unspent funds during the period of the strike. The 
Director of Finance, in consultation with heads of Civic Departments and 
Boards, has completed this review and reports as follows: 

Basis Used in Calculating Adjustments 

1. In the Finance Department and other departments which basically 
provide personal services e.g. Welfare and Rehabilitation, 
Provincial Court etc. adjustments were mainly in salaries, 
fringe benefit and auto allowance appropriations and were based 
on attendance reports submitted during the strike. 

2. The Engineering Department appropriations which v;ere affected 
by the strike were reduced either by a straight percentage 
corresponding to the strike period (about 14%) or if the 
activity was of a seasonal nature the adjustment was based on 
the actual expenditure during the same period in 1971. 

3. In the Civic Museums budget adjustments were made in salaries 
and fringe benefits appropriations only. More precise calcula- 
tions of expenditure and revenue adjustments will be made at 

a later date wlieu aujustiuenLs are made at tlie time of tako-over. 

4. The Parks Board reduced the total of the appropriations affected 
by the strike by a flat percentage of 14.56% and added back costs 
incurred during the strike e.g. salaries of senior and excluded 
staff, watchmen and security, hydro and telephone costs etc. 

5. No reductions were made in budget appropriations for new and 
non-recurring items e.g. replacement of equipment, repairs to 
buildings etc. 

6. Reduction in waterworks expenditures amount to $101,960. The 
effect of this reduction is to increase the net profit from 
w^tc•x^v'orks operations which is transferred to the Water Rates 
Stabilization Reserve. 

7. Revenue estimates were reviewed at the same time as expenditure 
estimates. Receipts from scavenging billings will be reduced by 
about 14% to reflect loss of scavenging fees during the strike. 
With the exception of the Civic Museums, which is subject to 
review at a later date, no other revenues were materially affected 
by the strike. 

cent 'd , . . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

1972 Revenue Budget Adjustments 
Resulting from the Strike (cont'd ) 

8. No adjustments were made in respect of charges to capital since 
these coats were merely deferced 

1972 Kevcnua Ijudfroi: Adjustuents Due to Strike 

1. Reductions in the expenditure estimates, exclusive of Park Roard 
adjuycraents, amount to $2,230,010 in total. A summary of these ^ 
rftductions by department nnd division is shown on Schedule 1 , V.i,;v 

2. Reduction in the scavenging revenues will amount to approximately 
$190,000. 

3. Extra-ordinary costs during the strike for which there are no 
budget appropriations are: 

(a) Security patrols $22,100 

(b) Storage in hospitals required by 

City Coroner 4,250 

(c) Storage of vehicles by City Engineer 630 

(d) Advertising by City Clerk 920 

Total $2^ 00 
Additonal funds will be required to provide for these costs. 

A. The Park Board has calculated their budget reductions due to 
strike in the amount of $372,200. 

5. The Director of Finance will be reporting to Council on the 
additional overtime costs incurred during the strike period in 
a later report. 

Your Board and the Director of Finance recommend that: 

1. the 1972 revenue budget appropriations, exclusive of Park Board, 
be reduced by a total of $2,250,010 as per Schedule 1 to reflect 
unspent funds during the strike period 

2. the scavenging revenue estimates be reduced by $190,000 which is 
the estimated loss of scavenging, fees during tlie strike 

3. the sum of $27,900 be provided to cover extra-ordinary costs 
Incurred during the strike, as detailed in the foregoing report. 

Your Board and the Director of Finance submit the budget reductions 
of the Park Board which amount to $372,200 to Council for Consideration. 

For Council information, the next review of 1972 revenue and 
expenditure estimates will be carried out as at September 30th, 1972, at which 
time adjustments will be necessary in respect of increases in wages and salaries 
and a new balance can be struck. " 


♦(copy of Schedule 1 is on file in City Clerk's Office) 

MOVED by Aid. Adams, 

THAT recommendations of the Board of Administration and 
Director of Finance Nos . 1, 2 and 3, be approved. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

1972 Revenue Budget Adjustments 
Resulting from the Strike (cont'd) 

MOVED by Aid, Phillips, 

THAT, in respect of budget reductions by the Park Board, 
this matter be deferred for consideration at an appropriate 
meeting of the Standing Committee on Finance, and in the mean- 
time the Park Board be requested to furnish a report with details 
in regard to costs and savings as a result of the strike, and be 
given the opportunity to appear before the Finance Committee in 
respect of the matter if they so wish and if, after receiving 
the report, it is considered necessary to assist the Council in 
determining the matter. 


- CARRIED 


MOVED by Aid. Phillips, 

THAT the City appropriate the equivalent of one-quarter of 
a mill from its Operating Revenues to Supplementary Capital 
Reserve in order to provide a total for this purpose of one and 
one-half mills: Council having earlier this year set aside one 
and one-quarter mills in this regard. 


(tabled) 


MOVED by Aid. Linnell, 

THAT the motion of Alderman Phillips be tabled for later 
consideration by Council. 


- CARRIED 

E . 1972 Supplementary Capital Program 

The Bo^rd of Administration, under date of July 12, 1972, 
submitted the following report: 


" The supplementary capital program is financed from the levy for 
capital purposes included in the current year's revenue budget plus the 
net proceeds from sales of City owned property, less the amount required 
to finance the Basic Capital Program. A summary of funds available to 
finance the 1972 Supplementary Capital Program is shown below: 


Source of Available Fun d s 


1. Ih mill capital levy from 1972 Revenue Budget $ 3,904,050 

(reduced from 1% mills in prior years) 

2. Net proceeds from sale of City property carried 

forward from 1971 3,045,089 

3. Sale of City lane within the West End Community 

Centre site 49,624 

Total Funds Available $ 6,998.763 

Funds Required to Finance 1972 Basic Capital Program 

1. Arterial Streets $ 1,766,000 

2. Empire Stadium turf - third instalment 150,000 

3. Beautif Icatlon projects 361,602 

4. Communications 57,700 

5. False Creek Property - consulting services 

and development 222,500 

6. Public safety building alterations 104 ,000 

Total for 1972 Basic Capital Program (Note 1) $ 2.661.802 

Funds Available A fter P roviding for 1972 

Basic Capital Pr op.ram $ 4,336,9 61 


cont 'd , 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (oont'd) 


1972 Supplementary Capital Program (cont'd ) 

Bot« 1. The financing of the 1971 - 1975 Five Year Plan was based on 
a total of $11,950,000 being provided from revenue funds over 
the. five years for specified Basic Capital Projects. These 
projects, which total $2,661,802 in 1972, will be detailed 
in the 1972 Basic Capital Program. 

1972 Supplementary Capital Program 

Council has approved this year to date, projects amounting to 
$1,682,447 out of 1972 supplementary capital budget funds including the 
transfer of $201,000 of major items from the 1972 Revenue Budget. A sumnary 
of the present position is shown below: 


Funds available to finance the 1972 Supplementary $ 4,336,961 

Capital Program 

Less: Projects approved by Council to date and fully 

funded herein - see Schedule 1, Page 3 $1,481,447 
: Major items in 1972 Revenue Budget 
transferred to 1972 Supplementary 

Capital Budget - See Schetlule 1 201,000 

^ 3 , 682,-4.w 

Balance unallocated and avnil.ihlr for projects 
approved by Council but not yt>t fully funded 

$ 2^65^.52_4 

Note 2 - Council has approved a number of projects, to be financed from 
Supplementary Capital Funds, for which cost estimates are not yet available. 
These are: 

1. Replacement of No. 1 Fireball 

2. Undergrounding of Utility Wiring 

3. False Creek Development 

4. Health - Welfare Building, Downtown 

5. Public Bathing Facilities, Skid Row Area 

It is expected that the cost of the foregoing projects will amount 
to slightly more than the funds available ($2,654,514). 

Reports on these projects will be submitted to Council when costs 
are determined. 

The Director of Finance therefore recommends that no allocation of 
the balance of available supplementary capital funds ($2,654,514) be made 
until Council has specifically approved both the project and related project 
costs when submitted by the departments concerned. 

Your Board concurs with the recommendation of the Director of Finance. 

MOVED by Aid. Linnell, 

THAT the foregoing report of the Board of Administration be 
approved . 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

F. Granville and 57th Avenue, : 

Shannon Development Permit Application 

It was agreed to defer consideration of the report of the 
Board of Administration dated July 20, 1972, on this matter 
pending the hearing of delegations as indicated in the report. 

G. (i) Sign By-law: Beautif ication 

and Related Areas 


MOVED by Aid. Linnell, 

THAT consideration of the report of the Board of Adminis- 
tration dated July 20, 1972, in regard to Sign By-law: 
Beautif ication and Related Areas, be deferred to enable 
representations to be received on the matter. 


- CARRIED 


G.(ii) Sign on Castle Hotel 
Oppos i te Block 52 


The Deputy Director of Planning and Civic Development sub- 
mitted a letter under date of July 28th bringing to Council's 
attention a particular application for a sign on the Castle Hotel 
opposite Block 52. The Department expressed the view that this 
sign should not receive approval under the proposed new arrange- 
ment set out in the Board of Administration report of July 20th, 
postponed to receive representations thereon. However, this 
application was made before consideration was given to a more 
vigorous interpretation of the existing By-law. 

MOVED by Aid. Linnell, 

THAT this particular matter be deferred pending the hearing 
of representations on the Board of Administration report of 
July 20th respecting Sign By-law: Beautif ication and Related 
Areas . 


- CARRIED 


H. Report of Standing Committee on 
General Purposes, July 20, 1972 

MOVED by Aid. Broome, 

THAT the report of the Standing Committee on General Purposes, 
dated July 20, 1972, be adapted. 


- CARRIED 


I. Report of Standing Committee on 
Transportation, July 20, 1972 

MOVED by Aid. Hardwick, 

THAT the report of the Standing Committee on Transportation, 
dated July 20, 1972, be received for information. 

- CARRIED 


Mo nor a il Form of Transportation 


Alderman Hardwick reported that at noon today an informal 
meeting of Mr. A,C. Kelly, Chairman, Transportation Study Function 
Committee of the Greater Vancouver Regional District, Alderman 
Hardwick and appropriate City officials, was held when the subject 
of monorail form of transportation was discussed. The Council 
instructions of July 18th, therefore, have been dealt with. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

J. Vancouver City Planning Commission: 
Budget, Staff and Accommodation 

The Board of Administration, under date of July 28, 1972, 
submitted the following report: 

" In December 1971, the Standing Committee on Planning and 
Development considered a reorganisation report of the then Town 
Planning Commission. i 

On December 21, 1971, Council adopted a number of re- 
commendations of the Planning and Development Committee. Among 
these was the requirement that the Chairman of the Town Planning 
Commission submit to the Board of Administration for review and 
report to Council a proposed budget for office space and staff. 

The proposed budget for 1972 is attached. This budget 
is recommended by the Director of Finance and the Board of 
Administration, and should continue pro rata into 1973i until 
Council establishes a revised budget in April of that year. 
The City Planning Commission will forward each year to the 
Director of Finance an accounting of the previous year's expend- 
itures. 

It will be noted that the budget includes an honorarium 
for an Executive Assistant for the five months remaining period 
of 1972. The amount of this payment is considered reasonable by 
the Acting Director of Personnel Services. 

The City Planning Commission will continue to require 
stenographic services to be provided by the Planning and Civic 
Development Department. Accordingly, your Board recommend the 
appointment of a temporary Clerk-Stenographer; this appointment 
to continue until the review of the clerical establishment by 
the Administrative Analyst has been completed and reported to 
Council « 

A report on the provision of accommodation and furnishings 
for the City Planning Commission will be sulxnitted to Council in 
the near future. 

In summary, your Board RECOMMEND that 

(1) the budget, including staff for the City Planning Commission 
for the residue of 1972, in the 2imount of $7,260 be approved; 

(2) the appointment of a temporary Clerk-Steno<^rnpher to the 
Planning and Civic Development Department until the com- 
pletion of the review of clerical services (estimatpcl five- 
month cost $2,500) ; 

(3) estimate of costs for accommodation and furnishings be 
submitted at a later date; 

[U) funds estimated at $9|760 for 1972, excluding accommodation 
and furnishings, be provided from Contingency Reserve. " 

MOVED by Aid. Calder, 

THAT the foregoing recommendations of the Board of Adminis- 
tration be approved . 

- CARRIED 

K. Serious Youth Problems - 
Whose Responsibility 7 

The Board of Administration, under date of July 28, 1972, 
submitted the following report: 

"This report deals with two areas of youth problems; one, Chinese 
youth work in Strathcona; and, two. City wide youth problems 
existing in Dunbar, West Point Grey, Orchard Park and Bobolink 
Park that are being dealt with by the Spring Street Project or 
other programs, including the Police. 

cont 'd , , . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Serious Youth Problems - 
Whose Responsibility? (cont'd) 


Your Board submits the following report of the Director of SP/CD; 


Chinese Youth Work 

On June 29, 19 71, Vancouver City Council approved the following two 
recommendations : 

1. The City approve a payment of up to $9,000 out of the Department 
of SP/CD Purchase of Outside Services Account (POSER), to fund 

a Chinese Male Youth Worker from July 1, 1971 to June 30, 1972. 

2. The First United Church be requested to report on the City in 
early 1972 regarding the progress of this work. 

The Director of SP/CD has submitted a report on this matter to tho 
Board of Administration for Council recommending continuance of Lh« 
program and a change of auspices in 1973. Funds have been depleted 
and this important work is being continued by First United Church 
without assurance of funding. 


Spring Street Project 

City Council on August 31st, 1971, approved the recommendation of 
the Director of SP/CD that the Spring Street Project be an opera- 
tional component of his Department for an interim period not to 
exceed two years (January 1, 1972 to December 31, 1973), whereupon 
should the project prove sucessful, a permanent auspice and contin- 
uing funding would be sought. 

On April 18, 1972 Council adopted the proposed 1972 budger for 
Spring Street. A progress report to Council is due in Augutit. 


Bobolink Park 

On November 23, 1971, Council approved the hiring of a Youth Worker 
from the Department of SP/CD 's POSER funds to work in Bobolink Park 
area of Fraserview for a six month period. Auspices of this pro- 
gram was the Recreation Department of tho Pcirks Board and super- 
vision was provided by the Department of SP/CD. This .successful 
work was disrupted by the Civic strike and concluded after four 
months . 

On February 1, 1972, Council adopted the following motion of the 
Standing Committee on Health and Welfare dated January 20, 1972. 

"That the Director of SP/CD co-ordinate a report of the 
Recreation Department of the Parks Board, the Police Depart- 
ment, the School Board and the Department of SP/CD on hiow 
best'to handle the low percentage of serious youth problems." 

The Health and Welfare Committee agreed to continue discussion 
at a subsequent meeting. The Director of SP/CD, in April, for- 
warded a report on the subject to the Board of Adminictrat ion for 
consideration by the Standing Committee on Health and Welfare. 
It suggested 

"That the Health and Welfare Committee invite the members oi 
the Reference Panel of the Spring Street Project, e.q. school, 
recreation and park, police, probation, child welfare and 
SP/CD officials, to meet with the Committee to discuss specific- 
youth problems, explain how they are presently handled and 
consider more co-ordinated and effective solutions." 


The Director of SP/CD recommends that Council approve: 

1. funding the Chinese Community Youth Worker under the auspict-:-- 
of First United Church for the period July 15, 1972 to Decem- 
ber 31, 1972 in an amount not to exceed $4,900 of which $2362 
will be recoverable under Canada Assistance Plan. Funds are 
available in the Department of SP/CD 's POSER Account. 


cont 'd 



Regular Council, August 1, 1972 21 

Serious Youth Problems - 
Whose Responsibility? (cont'd ) 

2. A meeting between senior officials selected by the Director of 
SP/GD from departments and agencies involved and the Standing 
Committee on Health and V/elfarc for the reasonc stated above. 


Your Board RECOMMENDS that the subject matter of this report be 
referred to the Health and Welfare Committee for their consider- 
ation and report to Council. In the meantime, the funds of the 
Chinese Community Youth Worker be continued on a month-to-month 
basis until the Committee reports. " 


MOVED by Aid. Linnell, 

THAT the foregoing recommendation of the Board of Adminis- 
tration be approved. 

- CARRIED 

L. S/E corner of East 54th Avenue 

and Kerr Street; Hudson's Bay Company 

The Board of Administration, under date of July 28, 1972, 
submitted the following report: 


'The Director of Planning and Civic Development reports as follows: 

"Mr. F. Donaldson, Architect, for the Hudson's Bay Company has filed amended 
drawings for the proposed Shopping Centre. 

The site is at the south east corner of East 54th Avenue and Kerr Street 
and is zoned CD-I Comprehensive Development District. 

Conditions of Development for thi<; Shopping Centre Development were 
approved by City Council in 1970. — (see Attachment A to this report - 

'Commercial Centre - Site No. 2') 


INCREASE IN SITE AREA : 

City Council on May 16, 1972, adopted recommendations of a Special Committee 
providing for: 

(a) The expansion of the 13 acre suburban Shopping Centre site to include 

the easterly 2.47 acre Dawson Development property (formerly residential). 

(b) The inclusion of the West 30^ of Doman Street. 

The Approval of City Council for the enlargement of the Shopping Centre 
site was subject to certain conditions including: 

"(a) The amendment being generally in accordance with Appendix A. 

(b) The floor area as a result of such an addition, not exceeding 30,000 
square feet and Lhc overall development not exceeding a floor space 
ratio of .25; the additional floor area to be provided in specialty 
rental stores. 

(c) Adequate landscaping, including fencing, being provided adjacent to 
the school site. " 

Further Council required that the approval of the Development Permit be 
under Council's jurisdiction with reports to be submitted from the Technical 
Planning Board and tha City Planning Commission. 

(See Attachment B to this report for an extract from Minutes of City 
Council meeting of May 16, 1972.) 


cont 'd . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

S/E corner of East 54th Avenue 

and Kerr Street: Hudson's Bay Company 

(cont 'd) 


PROPOSED DEVELOPMENT : 

The proposed development on the increased site size would include: 

- A Department Store for Hudson's Bay. 

- A Supermarket Food Store. 

-- Both the Department Store and the Supermarket Food 
Store are unchanged in floor area from that previously 
proposed before enlargement of site. 

- Bank, drug store, and specialty rental stores, 

— The area of the specialty rental stores has been 
enlarged by 30,000 sq. ft. as a result of the 
expansion of the site size. 

- A floor space ratio of 0.25 (excluding cellars and connecting mall). 

- 958 off-street parking spaces (including spaces designated for employee 
parking). NOTE: Although technically 1015 spaces should be provided 

- the equivalent site area has been designated to 
provide 958 larger spaces - this is considered 
acceptable. The number of spaces designated for 
employees requires increasing from 89 to 176 spaces. 

- Adequate off-street loading and unloading spaces suitably 
located. 

- Varying landscape setbacks around the whole site except for points of 

vehicular access. 


DESIGN : 

The Technical Planning Board on favourable advice of the Design Panel 
recommend APPROVAL of the architectural design of the building subject 
to clarification of details to the satisfaction of the Director of 
Planning. 


RECOMMENDATION BY DIRECTOR OF 
PLANNING AND CIVIC DEVELOPMENT : 

It is recommended that Development Permit Application No. 57425 be 
APPROVED in accordance with the submitted application, such plans and 
information forming part thereof, thereby permitting the construction 
of a Commercial Complex containing a Department Store, Food Store, and 
Specialty Rental stores, subject to the following conditions: 

1. Prior to the issuance of the Development Permit: 

(a) Arrangements are first to be made td the satisfaction of the 
City Engineer, for the acquisition and closure of Doman Street, 
consolidation with the balanceof the site and related matters. 

(b) An undertaking to be first submitted by the owner, in writing. 
Indicating to the satisfaction of the Director of Planning an 
Civic Development that all utilities including telephone and 
electr1city(including transformers) will be completely underground. 

(c) The details of the architectural desinn of the building to be 
approved by the Director of Plannina and Civic Dovelonment, 
details include information on exterldr finisher, and materials, 
location of mechanical equipmefnt and exhaust systems, anc) roof 
detail . 

(d) All vehicular crossings to be first approved by the City Engineer. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

S/E corner of East 54th Avenue 

and Kerr Street: Hudson's Bay Company 

(cont 'd) 


(e) Revised drawings to be first submitted to the satisfaction of 

the Director of Planning and Civic Development clearly indicating: 

(i) landscaping and treatment of the open portions of the 
site, including detail of all planting; finish grade-; in 
relation to street building grades, detail of walkway, 
site illumination, etc. 

(ii) complete intociration between the Shopning Centre Development 
and Site #1 (Gulf Oil Service Station) with regard to grades 
and site treatment. 


(iii) detail of all off-street parking areas, surfacing, 

screening, including information on curbing, lighting, etc., 
size of spaces, number of employee spaces, 

(1v) detail of all fencing, retaining walls, screening and 

curbing, including the provision of suitable fencing along 
the entire south property line. 

2. All off-street parking and loadinqand unloading facilities are to be 
provided including surfacing, curbing, screening and planting areas. 

In accordance with the approved drawings prior to any use or occupancy 
of the proposed development and thereafter be permanently maintained. 

3. All landscaping and treatment of the open portions of the site other 
than the off-street parking and loading and unloading areas referred 
to in the preceding condition shall be provided in accordance with 
the approved drawings within six (6) months from the date of any 
use or occupancy of the proposed development and thereafter be 
permanently maintained. 

4. Two low (25') profile free-standing signs only to be rermitted, all 
other signs to be of the facia type. All signs to be co-otxiinated 
by the Architect and subject to prior approval by the Director of 
Planning and Civic Development. 

5. All lighting used to illuminate the site is to be so arranged that all 
direct rays of light reflect upon the site only and not on any 
adjoining premises or City Street. 

6. All utilities, including telephone and electrical (including 
transformers) shall be completely underground. 


SEPARATE DEVELOPMENT PERMIT APPLICATION 

TO "ALTER THE CONFIGURATION OF THE LAND" ETC . 

Mr. F. Donaldson has also filed a further Development Permit Application 
No. 57426 to 'alter the configuration of the land,' including 
excavation works. 

The Developers appreciate that following any approval of the development 
proposals by City Council, it may still be sometime before the submission 
of all required infomiation can be satisfactorily completed and the required 
Development Permit issued. 

The Developers wish to excavate and alter existing site qrades particularly 
In the vicinity of Doman Street before the adjacent Captain Cook Elementary 
School re-opens in September. 

Subject to approval of City Council of the recommendations of this report; 
the Technical Planning Board v/ould APPROVE separate Development Permit 
Application No. 57426 provided the Hudson's Bay complete the arrangements 
for the acquisition and closure of Doman Street, consolidation with the 
balance of the site and- related matters. ' 

RECOMMENDATION OF THE 
TECHNICAL PLANNING BOARD 


The Technical Plenriing Board on July 14, 1972, endorsed the recommendations 
of the Director of Planning and Civic Development. 


cont 'd . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

S/E corner of 54th Avenue 

and Kerr Street: Hudson's Bay Company 

(cont 'd) 


RECOMMENDATION OF THE 
CITY PLANNING COMMISSION 

The City Planning Commission on July 21, 1972, endorsed the recommendations 
of the Director of Planning and Civic Development. 

However, the Commission requested that the location as well as hours and 
use of the loading and unloading facilities be re-examined with a view 
to minimizing noise so as to reduce the adverse effect on the neighbouring 
Senior Citizens' development. 
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Comments by Director of Planning 
RE Location of Loading Bays: 

The loading and unloading spaces to service the development 
are generally located in enclosed areas on the south side of 
the development - some 46' to 78' distance from the southerly 
property line. A minimum distance of 120' from the Senior Citizens' 
si te. 

The loading bays were discussed in detail with the Architects and 
Developers during consideration of the development permit application. 

In consequence, the loading bays were relocated and amended so 
that the bays both to the Supermarket Food Store and Department 
Store are roofed over and enclosed; the bay to the specialty 
rental stores is screened. 

In addition all loading areas will have landscaped areas; comprising 
trees, shrubs, etc. providing additional screening from the 
residential properties to the south. 

It Is suggested that it would not be practical or necessary to 
relocate these loading bays." 

Your Board submits this report of the Director of Planning and Civic Development 
as dealt with by the Technical Planning Board and the Vancouver City Planning 
Commission and RECOMMENDS that the recom^Tiendations of the Director of Planning 
and Civic Development be APPROVED. ' 


ATTACHMENTS: 


Appendix A - Conditions of Development for Shopping Centre as approved by 
Council in 1970. 

Appendix B - Minutes of City Council meeting of May 16, 1972. 
* Attachments are on file in the City Clerk's Office 

MOVED by Aid. Broome, 

THAT the recommendation of the Board of Administration in 
the foregoing report be approved. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

M, Street Closure - Beach Avenue: 
Burnaby Street to Bidwell Street 

The Board of Administration, under date of July 28, 1972, 
submitted the following report: 

loxir Board submits the following report of the City Engineer, 

"Ve have received a communication from the Broadway- 
Pentecostal Tabernacle requesting the closure of Beach Avenue from Burnaby 
to Bidwell Streets on Friday, August 18, 1972 between the hours of 7:30 p.m. 
and 12:00 midnight. The closure is requested to eliminate any danger or 
conflict with traffic that might occur when an expected three to four 
thousand people attend the Jesus Rock Concert that is being held on the 
above date in Alexander Park which abutts Beach Avenue, Permission for 
the use of the park has been given by the Parks Board, 

A detour route can be established and barricades will be 
reqxdred to effect the closure. There are no objections to the proposal 
from a Police or Traffic Engineering standpoint and Transit is not affected, 
(The Beach Avenue service does not operate after 6:10 p,m,). 

Accordingly, it is RECOMMENDED that the Broadway Pentecostal 
Tabernacle, 1363 "West Broadway, be permitted to close Beach Avenue between 

Burnaby Street and Bidwell Street to ve^cular traffic on Friday, August 18, 
1972 between the hours of 7:30 p,iiu 'and 12:00 midnight provided that: • 

1, The applicant enter ii^to an arrangement satisfactory 
t.i) Cor}X>rai.ion Counsel indemnifying the City against 
all possible claims which may arise from the closiire, 

2, The costs of barricading and signing are borne by the 
applicant, 

3, The cost of any additional street cleaning over and 
above normal street cleaning required following the 
closure, also be borne by the applicant," 

Your Board REC01>1MENDS that the foregoing report of the City 
Engineer be adopted, ' 

MOVED by Aid. Bird, 

THAT the recommendation of the Board of Administration 
contained in the foregoing report be approved . 

- LOST 

N. Review of Refuse Collection and 
Disposal Operations 


The Board of Administration, under date of July 27, 1972, 
submitted the following report in respect of review of refuse 
collection and disposal operations: 

'The City Engineer reports as follows t 

"The Engineering Department periodically reviews all 
aspects of its Sanitation operation. In recent years, studies have 
been carried out on collection procedures, which have resulted in 
changes to packer trucks and, more recently, to 2-man side loader 
trucks. Rates have recently been reviewed for both collection and 
disposal. During the past year, several reports have been presented 
to Council on the economics of the City's containerized collection 
system. At the present time, a comprehensive review of the entire 
Sanitation operation is again in progress. The Regional District 
is carrying out a major study of regional aspects of refuse disposal 
and we are working closely with them on this. Our study is in its 
initial stages and an outline of the objectives of this study is 
presented below for Council's Information: 

cont 'd . . . . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Review of Refuse Collection 

and Disposal Operations (cont'd ) 

(1) Review of different collection schedules 

This section of the study will determine whether savings could 
be achieved by going to less frequent collection and by not 
maintaining a constant pick— up day for each household. 

(2) Review of alternate transportation methods 

Several years ago the Engineering Department analyzed the economics 
of alternate systems such as transfer stations. This is being 
reviewed again, including relaying, barging and rail transport. 
Also under consideration is the disposal of fill material which 
is being produced in large quantities by major developments in 
the City. 

(3) Review of different equipment types and crew sizes 


The City now operates 1 man, 2 man and 3 man trucks and crews in 
its residential pick— up. The most economic balance between these 
various types of equipment and crew size changes with changing 
labour costs and must now be reviewed again. 

(4) Review of pick— up areas and truck routing 

The balancing of pick— up areas and the selection of routes can 
have a substantial impact on costs in both residential and 
containerized pick— up. While these factors are examined regu- 
larly by supervisory staff, a more detailed examination is now 
in progress. 

(5) Review of composting, shredding and recycling 

While all indications are that at present these, methods are 
uneconomic in this area, a careful examination of these methods 
ia imp>ortant for future planning. 


(6) Coat comparison between Vancouver and other cities 

Overall cost comparisons of these functions are difficult to 
achieve since physical circumstances — traffic delays, distance 
to dump, wage rates etc. and Civic accounting methods both vary 
widely from city to city. Comparisons require a great deal of 
information and careful interpretation. However, these compari- 
sons should be made again and are, therefore, an important part 
of the current study. This will aid in determining whether 
contracting out is preferable. 

(7) Evaluation of the impact of the strike on the City's container— 
ized pick— up — — — 

There has been some loss of buKineaf! to private Kervict!5: f\;! n 
result of the strike. Review of rates and the overall structure 
of the operation is in progress, including the question of 
abandoning the service to private enterprise. 

(8) Examination of the environmental impact of the landfill operation 

The Pollution Control Branch of the Provincial Government has 
developed guidelines for the operation of sanitary landfills. 
The City is developing a program to monitor the effects of the 
dump operation on groundwater in the dump site and discharge 
from the dump into the Delta drainage system. Other require- 
ments of the P.C.B. are being evaluated. We are working in 
cooperation with the P.C.B. on this part of the study. 


cont 'd . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


Review of Refuse Collection 

and Disposal Operations (cont'd ) 

(9) Joint work with Regional District staff is unde^\^ray, in antici- 
pation of Regional involvement in refuse disposal. 

This is a series of studies which will take some time to 
complete. However, progress will be reported to Council as work 
proceeds. " 

Your Board submits the matter to Council for INFORM<^TION , 
with the idea that Council will have the opportunity of adding to 
the scope of the studies if they so wish. ' 

MOVED by Aid. Linnell, 

THAT the foregoing report of the Board of Administration be 
received as one of progress. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Adams, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

BY- LAWS 

1. BY-LAW TO AMEND BY-LAW #3575, BEING THE 
ZONING AND DEVELOPMENT BY-LAW 
(Arbutus Street and 25th Avenue) 

MOVED by Aid. Broome, 
SECONDED by Aid. Calder, 

THAT leave be given to introduce a By-law to amend By-law 
No. 3575, being the Zoning and Development By-law, and the By-law 
be read a first time. 

- CARRIED 

MOVED by Aid. Broome, 
SECONDED by Aid. Calder, 

THAT the By-law be read a second time, 

- CARRIED 

MOVED by Aid. Broome, 
SECONDED by Aid. Calder, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in 
the Chair. 

- CARRIED 

MOVED by Aid. Broome, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Broome, 
SECONDED by Aid. Calder, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 


cont 'd . 
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BY-LAWS (cont'd ) 

BY-LAW TO AMEND BY-LAW #357 5, BEING THE 
ZONING AND DEVELOPMENT BY-LAW (cont'd) 

MOVED by Aid. Broome, 
SECONDED by Aid. Calder, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED 

(The By-law received three readings) 

2. BY-LAW TO AMEND BY-LAW #4450, BEING 
THE LICENSE BY-LAW (Soliciting for 
Charity; Door-to-door Salesmen) 

MOVED by Aid. Phillips, 
SECONDED by Aid. Calder, 

THAT leave be given to introduce a By-law to amend By-law 
No. 4450 being the License By-law, and the By-law be read a first 
time . 

- CARRIED 

MOVED by Aid. Phillips, 
SECONDED by Aid. Calder, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Phillips, 
SECONDED by Aid. Calder, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in 
the Chair. 

- CARRIED 

MOVED by Aid. Phillips, 

THAT the Committee of the Whole rise and report, 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Phillips, 
SECONDED by Aid. Calder, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Phillips, 
SECONDED by Aid. Calder, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED 

(The By-law received three readings) 

3. BY-LAW TO AMEND BY-LAW #4054, BEING THE 

'STREET NAME BY-LAW' (Trounce Alley, Blood 
Alley Square, Gaolers Mews, Coquihalla Drive, 
Dease Lane, Cheam Place, Tantalus Lane and 
Tuam Place) 

MOVED by Aid. Calder, 
SECONDED by Aid. Sweeney, 

THAT leave be given to introduce a By-law to amend By-law 
No. 4054, being the "Street Name By-law" and the By-law be read 
a first time. 

- CARRIED 
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BY-LAWS (cont'd) 

BY-LAW TO AMEND BY-LAW #4054, BEING 
THE 'STREET NAME BY-LAW' (cont'd) 


MOVED by Aid. Calder, 
SECONDED by Aid. Sweeney, 

THAT the By-law be read a second time, 

- CARRIED 

MOVED by Aid. Calder, 
SECONDED by Aid. Sweeney, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in 
the Chair. 

- CARRIED 

MOVED by Aid. Calder, 

THAT the Committee of the Whole rise and report, 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Calder, 
SECONDED by Aid. Sweeney, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid, Calder, 
SECONDED by Aid, Sweeney, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

.- CARRIED 

(The By-law received three readings) 


4. BY-LAW TO AMEND BY-LAW #4580, BEING A 
ZONING BY-LAW (S/S of Rosemont Drive 
between Kerr and Butler Streets) 


MOVED by Aid. Linnell, 
SECONDED by Aid. Broome, 

THAT leave be given to introduce a By-law to amend By-law 
No. 4580, being a Zoning By-law, and the By-law be read a first 
time, 

- CARRIED 

MOVED by Aid. Linnell, 
SECONDED by A Id. Broome, 

THAT the By-law be read a second time, 

- CARRIED 

MOVED by Aid, Linnell, 
SECONDED by Aid. Broome, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in 
the Chair. 

- CARRIED 

MOVED by Aid. Linnell, 

THAT the Committee of the Whole rise and report, 

- CARRIED 


The Committee then rose and reported the By-law complete. 

MOVED by Aid. Linnell, 
SECONDED by Aid. Broome, 

THAT the report of the Committee of the Whole be adopted 


- CARRIED 
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BY-LAWS (cont'd ) 

BY-LAW TO AMEND BY-LAW #4580, BEING A 
ZONING BY-LAW (cont'd) 


MOVED by Aid. Linnell, 
SECONDED by Aid. Broome, 

THAT the By-law be road a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

.- CARRIED 

(The By-law received three readings) 

5. BY-LAW TO PROVIDE THE PROCEDURE FOR 
BEAUTIFYING TROUNCE ALLEY AND BLOOD 
ALLEY SQUARE 


MOVED by Aid. Sweeney, 
SECONDED by Aid. Linnell, 

THAT leave be given to introduce a By-law to provide the 
procedure for beautifying Trounce Alley and Blood Alley Square 
pursuant to Part XXIV of the "Vancouver Charter", and the By-law 
be read a first time. 

- CARRIED 


MOVED by Aid. Sweeney, 
SECONDED by Aid. Linnell, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Linnell, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in 
the Chair. 

- CARRIED 

MOVED by Aid. Sweeney, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Sweeney, 
SECONDED by Aid . Linnell , 

THAT the report of the Committee of the Whole be adopted, 

- CARRIED 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Linnell, 

THAT the By-law bo read a third time and the Mayor and City 
Clerk bo authorized to sign same and affix thereto the Corporate 
Seal . 

CARRIED 

(The By-law received three readings) 

BOARD OF ADMINISTRATION REPORT, JULY 28, 1972 (cont'd ) 
Works and Utility Matters 

Local Improvement on the Initiative: Trounce Alley 

and Blood Alley Square Beautif ication Project (Clause 8) 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Sweeney, 

THAT this clause be adopted. 

- CARRIED BY THE 
REQUIRED MAJORITY 
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MOTIONS 

1. Closing and Stopping up: between 54th Avenue 

and 65th Avenue, from Tyne Street to Boundary Road 

MOVED by Aid. Sweeney, SECONDED by Aid. Bird, 
THAT WHEREAS 

1. All the streets and lanes lying within the limits of the 
City of Vancouver are vested in the City of Vancouver by 
Section 289, Sub-sections 1 and 2, of the Vancouver Charter 

2. The City of Vancouver is the owner of all the lands in 
District Lot 335, Group 1, New Westminster District; 

- 3. All the lands in the said District Lot 335, are to be 

resubdivided ; 

THEREFORE BE IT RESOLVED THAT: 

The roads dedicated by the deposit of Plan 5786 outlined red 
North West 

The roads and lanes dedicated by the deposit of Plan 3532 outlined 
green North West ij; 

The roads dedicated by the deposit of Plan 3471 outlined red 
South West hi 

The roads and lanes dedicated by the deposit of Plan 3025 
outlined blue South West Jj; 

The roads dedicated by the deposit of plan 3799 outlined red 
South East k: 

The roads deemed to be dedicated by the deposit of Plan 3815 
outlined yellow South East ^; 

The roads deemed to be dedicated by the deposit of Plan 2896 
outlined blue South East 

The roads and lanes dedicated by the deposit of Plan 2968 outlined 
yellow North East h; 

The roads and lane deemed to be dedicated by the deposit of Plan 
3624 outlined red North East ^7 

The road and lane dedicated by the deposit of Plan 2682 outlined 
blue North East h: 

The roads deemed dedicated by the deposit of Plan 2168 outlined 
green North East h' 

ALL in District Lot 335, Group 1, New Westminster District, the 
same as shown on plan prepared by A. Burhoe, B.C.L.S., dated June 
22, 1972, and marginally numbered LA178, a print of which is hereto 
annexed; be closed, stopped up, and title taken thereto; and 

BE IT FURTHER RESOLVED that the said closed roads and lanes be 
consolidated with the abutting lands to form one parcel. 

- CARRIED 

2 . Leave of Absence; Alderman Rankin 

MOVED by Aid. Linnell, SECONDED by Aid. Adams, 

THAT Alderman Rankin be granted an extension of leave of 
absence up to and including August 4, 1972. 

- CARRIED 
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MOTIONS (cont'd ) 

3 . Dogs on the Beaches and Parks 

MOVED by Aid. Phillips, 
SECONDED by Aid. Calder, 

THAT WHEREAS the problem of dogs on the beaches and parks 
is a sticky matter which should not be sidestepped by Council ; 

THEREFORE BE IT RESOLVED THAT the General Purposes Committee 
hear suggestions from the S.P.C.A,, Pound, Park Board and other 
Interested parties with a view to cleaning up the situation. 

(Notice) 

Notice was called and recognized by the Chair. 


ENQUIRIES AND OTHER MATTERS 

Alderman Broome - advised of a report dated July 17, Chair- 

Public Transportation man of the Regional District i'ransporta- 

Functions tation Study Function Committee and that 

copies would be made available to each 

member of Council. 

The Alderman requested His Worship the 
Mayor take appropriate action in an 
endeavour to have the City adminis- 
tration furnished with copies of reports 
given from time to time to Regional 
District members. 

The Mayor agreed to look into the 
matter . 


advised, the Council earlier this day 
agreed to a delegation from the Audit- 
orium Board respecting purchase of 
black velour drapes and had previously 
agreed to a delegation from the Board 
in respect of policy regarding revenues 
from operation of the Auditorium parking 
garage and retention of same for Audit- 
orium Board capital purposes, such dele- 
ation to be through the Finance Committee 

The Alderman suggested the Auditorium 
Board be informed that when appearing 
as a delegation on the question of the 
drapes, the Council will also hear 
their representations on the parking 
garage revenue matter. 


Alderman Adams - 
Auditorium Board: 
Delegations 


Alderman Calder - drew Council's attention to information 

Olympic Games, Munich and that, of 47 contestants fully qualified 

Canadian Track and Field to international Olympic standards, ten 

Representatives had been deleted by the Olympic Council 

of Canada. Two of such personnel are 
from Vancouver. The Alderman requested 
His Worship look into the matter in an 
endeavour to see what can be done to 
give the opportunity to these ten con- 
testants to attend also the Olympic 
games to be held in Munich this year. 
It was reported a representative of 
the Canadian Olympic Council lives in 
Vancouver . 

His Worship agreed to take the matter 
in hand. 
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Alderman Sweeney - 

Slash Burning: 

25th Avenue and Arbutus 


referred to slash burning being carried 
on in the 25th Avenue and Arbutus area 
and the nuisance factor involved. 


Alderman Hardwick - 
Regional Transportation 
Functions 


urged that members of Council who will be 
candidates in the forthcoming Provincial 
election make the matter of regional 
transportation an issue in the campaign. 


Alderman Hardwick - 
Development Agency: 
False Creek 


advised that the False Creek Committee 
will be meeting on Wednesday, August 2, 
to receive a submission from the 
Vancouver City Planning Commission 
on the subject of establishment of a 
development agency in regard to False 
Creek development. An invitation was 
extended, therefore, to members of 
Council interested in being present. 


Alderman Bird - 

Crockett & Jones (Canada) 

Ltd . : Activities 

surrounding sales at 

776 Granville (LeChateau) 


filed a communication dated July 27 
from Crockett 8s Jones (Canada) Ltd. 
lodging a complaint with respect to 
sales on the street in front of the 
store at 776 Granville Street and with 
respect to loud music which emanates 
from the store. Other details of 
the complaint are set out in the 
communication . 


The Alderman requested the Board of 
Administration look into the matter. 


His Worship the Mayor so directed 


The Council adjourned at approximately 4:00 p.m. 
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BOARD OF ADMINISTRATION . . .(WORKS) 1 

July 28, 1972 

The following is a report of the Board of Administration: - 

WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 

RECOMMENDATIONS ; 

1. Closing Portion of Road on the South Side of Georgia Street Between Gore 
Avenue and Main Street, N. l6.5 Feet of Lot 31, Block 20, D.L.196, Group 1, 
N.W.D.. Plan IBA. 

"Previous planning of the major streets recommended that Georgia Street, 
east of Main Street be widened to 99 feet. The City owns Lot 31, Block 20, D.L. 1Q6 
and many years ago the north l6.5 feet of the lot was allocated for highway and so 
established. Present planning is for Georgia Street to remain 66 feet in width and 
recent development in the area has been made on this basis. The north l6.5 feet of 
Lot 31 is now surplus to the City's highway requirements and the City is about 
to sell the balance of Lot 31. 

I recommend that the north 16.5 feet of Lot 31, Block 20, D.L. 196 
established for highway be closed, stopped up and consolidated with the balance 
of Lot 31." 

Your Board RECOMMENDS that the foregoing be approved. 

2. Replacement of Broken Water Main 

"On July 8, 1972 a 12" water main break occurred on Main Street at 
National Avenue. The heavy pavement on Main Street prevented the water from 
surfacing at the break location. The section of main that had to be shut down 
as a res\ilt of the break is old pit cast iron pipe laid prior to 1900 and is in 
poor condition. It is proposed that the shut down section be replaced with a 
new 12" pipe along the most favourable route. 

The estimated cost is $11,000. 

I RECOMMEND that the above described main replacement be approved 
and that $11,000 be appropriated for this work from Accovmt Code 127/7902, 
'Short Notice Projects - Unallocated'." 

Your Board RECOMMENDS that the foregoing be approved. 


3. Sewer on ^'^th Avenue Between Tisdall and 4sh Streets 

"A 100-foot sewer extension on 4-9 til Avenue between Tisdall and Ash 
Streets is required to provide adequate sewer service for properties in the 
area. 

The estimated cost of the work is $7,500. 

I RECOMMEND that $7,500 be advanced from the 1972 Capital Budget 
under 'Pollution Control-Unallocated', (Reference No. 3-0A-08) . " 

Your Board RECOMMENDS that the foregoing be approved. 
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hr' Tender Number 122 - Curbs, Pavements 
and Sidewalks on Sundry Streets 


The City Engineer reports as follows: 

"Tenders for curbs, pavements and sidewalks on sundry streets 
in the City of Vancouver were opened on July 10th, 1972 and referred to the City 
Engineer for tabulation and report to the Board of Administration. 

All tenders have been checked and are in order with the ex- 
ception of some minor arithmetical errors which had no bearing on the status of 
the low tenders. Tabulations of Tender Number 722, the average unit prices for 
major items of work included in this tender and a graph showing the Street Con- 
tracts Cost Index have been circulated to Council. 

All projects included in this tender were approved by Council 
at a Court of Revision held on May 11th, 1972. 

The City Engineer RECCMMENDS that:- 

(a) Contracts be awarded to the low tenderers as follows: 

Standard-Geno.T-"Jl Con struct ion (irternati onal) Ltd . 
Granville Island, Vancouver 9> B.C. 

Project 'A' - Melville -Dunsmuir Connector - 

Thurlow Street to Burrard Street % 35,797.4-0 

C apital City Construction Company Lid . 
230 Brunette Street, New Westminster, B.C. 

Project «B* - P.C. Concrete Curbs and Gutters 

on Sundry Streets $335,294..50 

Jack Ccwe Ltd . 

1850 Hillside Avenue, Coquitlam, B.C. 

Project »C' - Asphaltic Concrete pavements and 

Surfacing on Sundry Streets $267,64.6.00 

(b) Contracts satisfactory to the Corporation Counsel be entered into. 

(c) The bid bonds of the unsuccessful tenderers be returned." 

Your Board RECCMMENDS the foregoing recommendation of the City 
Eagineer be adopted. 

5. Local Improvements - Commercial/Multiple 
Dwelllris and Local Commercial Zones 

The City Engineer reports as follows: 

■' Commercir.l/Multlole Dwiillinfr Zones 

The Local Improvement Procedure By-law takes the r.oning of a property 
(rather than its present development) as the measure of its probable benefit 
over the life of the v/orks. It divides the 20-odd zoninj^s established in the 
Zoning and Development By-law into three * Zoning Groups'' for Local Improvement 
purposes. These are: 

Residential comprising the agricultural, one-family 
and two-family dwelling districts 
(RA, RS and Rl)j 

Multiple Dwelling; (HM)j and 

C omrr.ercinl and TnO i.iL'Lrial oonij^rirdng the *';onmic'r."j al, 
industrial and parking diyti-j crt:; 
(C, CM, M, & P). 
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Clause #5 Continued 

With the institution of Commercial/Multiple Dwelling zonings (CRM-2 & -3) 
for the iTairview slopes, it is necessary to provide for this new zoning in the 
Local Improvement Procedure By-law. The width and strength of pavement required 
to serve the local need in the Cornmercial/Multiple Dwelling districts will be 
the same as that for the other Multiple Dwelling zonings. It is propored, there- 
fore, that the CRM districts be added to the 'Multiple D;relling' zorJ.ng group icr 
local improvement purposes. 

Local Commercial 

The Local Commercial district (C-1 ) is presently in the comjnercial and 
industrial zoning group » Considering the permitted uses and the low floor space 
ratio, this zoning would more appropriately be included with tlie Multiple Dwelling 
group . 

I, therefore, KECQMMEND: 

(a) that the commercial/multiple dwelling districts (CIiM-2 &-3) be included in 
the multiple dwelling zoning group for local improvement purposes; 

(b) that the local conmercial districts (C-l) be moved from the commercial and 
industrial zoning group to multiple dwelling and that group re-n;uned 'jiralt- 
iple and local commercial' ; and 

(c) that the Corporation Counsel be requested to bring forward tlie necessary 
amendment to the Local Improvement Procedure By-law." 

Your Board RECaiMENDS that the above recommendation of the City 
Engineer be adopted. 

6. Tender No. 57-72-8 - Supply and Delivery of 
Meters for Water Works Service 


Tenders for the above were opened by your Board on May 8, 1972 and referred 
to the City Engineer and Purchasing Agent for report. The officials concerned 
report as follows 

"The working copy of the tabulation is on file in the Purchasing Agent's Office. 
Bidders were requested to submit prices on : 

(a) Meters equipped with Standard Registers (1" to 2" sizes). 

(b) Meters equipped v/ith Round Reading Standard Registers (sizes 3" to 8" 
compound, 4" to 8" fire line, 3" to 8" current and 3" to 8" current 
propeller driven). 

(c) Meters equipped with Remote Reader Units (1" to 2" sizes). 

(d) Meters equipped with Remote Reader Units (sizes 3" to 8" compound, 

4" to 8" fire line, 3" to 8" current and 3" to 8" current propeller driven). 

(e) Extensions for meter dials. 

(f) Remote Reader Units. 

The total cocta chown «re based on an estimated quantity for a 12-month period, 
and xnclvides tuxes end adjustments (including 5^*0 Provincial S.S. Tax) to the 
tendered prices ar. set down in the Schedule of Quantities nnd Prices. 

The rfcoramended bids for meters are for the lowe&t bids v/hich meet specifica- 
tions. The recommended bids for extensions for dials and remote reader units 
are for the lowest bids which meet specifications, and also fit the meters 
specified. 


Cont'd, 
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No bids to specifications were submitted for items 33 to 36 inclusive and 
ittras 68 to 71 inclusive, Ho^vever, items 29 to 32 are to almost the same 
specification -as items 33 to 36 and are accepted in Section 4 above in lieu 
of the latter items. Items 68 to 71 are not considered as their acceptance 
depends upon the acceptance of items 33 to 36, 

The City Engineer and Purchasing Agent RECQiUiEND acceptance as follows; 
Rockwell Manufacturing Co» Ltd* 

Items 1-7, 19-25, 37-40 and 54-60 at a total estimated cost of $41,086.00, 
which includes the 5% Provincial S.S, Tax, 


Neptune Meters Ltd* 

Items 8-14, 26-32, 41-47, 52, 53, and 61-67 at a total estimated cost of 
$54,630,26, v;hich includes the 5% Provincial S.S, Tax, 


Enco Industrial Cuoply 

Items 15-18 and 48-51 at a total estimated cost of $4085,13, which includes 
the 5% Provincial S.S, Tax," 

Your Board RECOMMENDS that the recommendations of the City Engineer 
and Purchasing Agent be approved, subject to a contract satisfactory 
to the Corporation Counsel. 

7. Local Improvements - Initiative Principle 

West Hast i ngs btreet bfeaU T IHan WO l ijc r ^ 

The City Engineer reports: 
" First Step ; 

I consider it advisable to carry out the following project as 
a local improvement: 

West Hastings Street Beautif ication Project 

The project comprises renewal of sidewalk and of curbs, street 
lighting, and repaving of mid-block crosswalks. In addition, planting of 
certain areas should be done at the same time and the cost included in the 
cost of the project. 

The City's share of the costs is available from budgeted 
Beautif ication Capital Funds." 

Second Step 

The Director of Finance submits the following report on the 
financial arrangements: 

"In accordance with the provisions of the Local Improvement Procedure I 
By-Law, I am submitting the City Engineer's report dated July 21, 1972. 

The estimated total cost of these improvements is $170,380.00, and 
the City's share of the cost is $63,518.00. 

I have to report that the necessary financial arrangements can be 
made to carry out this work." 

Your Board has decided that it is desirable to undertake the 
projects referred to and RECOMMENDS that the reports of the City Engineer 
and Director of Finance be adopted together with the details of the Second 
Step report on file in the City Clerk's Office. 
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8 . Local Improvement on the Initiative 

Trounce Alley and Blood Alley Square Beaut i f i ca ti on Project 

The City Engineer reports: 
" First Step ; 

I consider it advisable to carry out the following project as a 
local improvement : 

Trounce Alley and Blood Alley Square Beautif ication Project 

The City's share of the cost is available from budgeted Beautif ication 
Capital Funds." 

Second Step ; 

The Director of Finance submits the following report on the 
financial arrangements: 

"In accordance with the provisions of the Local Improvement Procedure 
By-Law, I am submitting the City Engineer's report dated July 21, 1972. 

The estimated total cost of these improvements is $91,418.00 and 
the City's share of the cost is $19,366.00. 

I have to report that the necessary financial arrangements can be 
made to carry out this work." 

Your Board has decided that it is desirable to undertake the projects 
referred to and RECOMMENDS that the reports of the City Engineer and 
Director of Finance be adopted. 

9. Pacific Centre Limited and 
Block 52 Parking Lease 

The Corporation Counsel reports as follows: 


"By the Agreement to Lease dated July 9, 1968 and made 
between the City, Fairview Corporation (British Columbia) 
Limited, Block 52 Development Limited (now called Pacific 
Centre Limited) and Cemp Holdings Ltd. (authorized by 
the Vancouver Enabling Act, 19 68) the City agreed to 
lease from the developers the Block 52 Garage, the form 
of the Block 52 Parking Lease to be as set out in Schedule 
M to the agreement. 

The Vancouver Enabling Act, 19 68, makes provision for 
amending the Block. 52 Parking Lease as agreed upon by the 
parties and authorized by Order-in-Council . 

Several amendments to the original form of Block 52 Parking 
Lease have been made none of which seriously affect the 
liability of the City except that Pacific Centre Limited, 
the lessor^ now reserves the right and easement of support 
over the leased premises for the Block 52 Development, 
this was overlooked in the original draft. An amendment 
to the insurance clause now provides that the City carry 
comprehensive general liability insurance in respect of 
the garage operation. This is a normal requirement. Under 
the original form of lease the City would have been re- 
quired to pay the taxes (as rent) on the storage spaces in 
the garage, an amendment to the lease relieves the City of 
this liability except v/here it occupies such space. 

The form of the Order-in-Council authorizing the amended 
lease has been prepared and is acceptable to Pacific Centre 
Limited and to the Law Department. A copy of this Order- 
in-Council is on file with the City Clerk. 


Cont'd. 
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Clause #9 Continued 


The Block 52 Parking Lease will be dated as of October 1, 
1971, the day upon which the City took possession of the 
garage. The delay in submitting this lease to Council for 
approval arose out of the extensive work required in the 
preparation of the lease plan prepared by the City Surveyors, 
A copy of this lease is on file in the office of the City 
ClBrk . 

Accordingly, it is recommended: 


that the Block 52 Parking Lease between Pacific 
Centre Limited and the City dated as of October 
1, 1971 as drafted be approved and the Mayor and 
the City Clerk be authorized to execute the same 
and affix the seal of the City thereto, when the 
same has been approved by Order-in-Council ; 

that the Corporation Counsel bo authorized to apply 
to the Minister of Municipal Affairs for an Order- 
in-Council to approve the said Block 52 Parking 
Lease dated as of October 1, 1971, 


Your Board RECOMMENDS that the foregoing recommendations of the 
Corporation Counsel be approved. 


10 , Tenders for Street Lighting Contract No, 103 

The City Engineer reports as follows: 

"Tenders for the installation of street lighting on 
Contract No. 103 were opened at the meeting of the Board of Administration on 
July 24, 1972, and referred to the City Engineer for tabulation and report. 

The following is a tabulation of the tenders received for 
the installation of street lighting on Contract No. 103: 

Ricketts-Sewell Electric Ltd. $108,817.57 
C.H.E. Williams Co. Ltd. $111,935.68 

This is a unit price contract and the contractor will be 
paici for the work installed as measured on the street. 

The City Engineer RECOMMENDS that: 

(a) the contract for the installation of street lighting 
on Contract No. 103 be awarded to the. K i ckeM s-Sow«'li 
Electric Ltd. subjt-ct to the Company entering. Into an 
ngrecmcnt with llu; City that is .sal LsTactory to thv 
Corporation Cotiii.sei, 

(b) The Mayor and tlie City Clerk be authorized to sign the 
contract , and 

(c) the Bid Bonds be returned to the unsuccessful tenderer." 

Your Board RECOMMENDS that the foregoing report of the City Engineer 
bp approved . 

FOR COUKCIL ACTION SEE PAGE(S) ii^*^'' 
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SOCIAL SERVICE & HEALTH MATTERS 


Provincial Teletype System - Social Allowances Programme 

The Director of Welfare and Rehabilitation reports as follows: 

"For some time the Department of Rehabilitation and Social 
Improvement has been concerned about the difficulty of exchanging 
information and records between offices. 

The Department of Rehabilitation and Social Improvement has 
recently established a Central Data Processing System (located in 
Victoria) with remote control units located in strategic centres 
which will permit provincial and municipal staff to: 

i. Register all Social Assistance recipients applying 
or reapplying for assistance . 

ii. Enquire whether an applicant is in receipt of 

assistance from any office in the province and the 
amount of assistance being provided. 

The remote terminals to be used are the standard and wi 1 I 
known teletypewriter requiring only ordinary typing skills for 
operation . 

The City of Vancouver Welfare and Rehabilitation Department 
employs the Personal Identification Code for its records (i.e. first 
three letters of Surname followed by Year, Month and Day of birth 
— SMITH — born July 1, 1920 would be identified as SMI 20,07,01. 
We are advised by the Provincial Department that with the 
establishment of the teletype system, all social assistance cases 
in the Province will be transposed to the Vancouver system. The 
placement of our active cases onto the Victoria Data jBank will be 
relatively simple and will not require any staff time ' from City 
personnel. We will simply loan them our existing computer discs 
and they will transfer the required data. 

The Deputy Minister has advised in writing that the Provincial 
Government will underv.-rite all central data processing, programming 
and "start up" costs together with line charges. If a municipality 
wishes to participate it will be their responsibility to pay for the 
rental of the teletype machines which will be $92.00 per month. 
The Department of Rehabilitation and Social Improvement is currently 
endeavoring to obtain shareable costs under the Canada Assistance 
Plan including monthly teletype rental charges. 


36^ y 


Board of Administration, July 28, 1972 (Social) 2 


The Department of Rehabilitation and Social Improvement has 
made arrangements with CN/CP telecommunications and B.C. Tel to 
install the necessary cables into a maximum of seven offices in 
the Department of Welfare and Rehabilitation. Cables have now 
been installed in our East, North, West, South, Single Men's and 
Central office. All installations are on speculation. We are 
not obligated to install the machines. Should the City of 
Vancouver agree to take advantage of this system, the teletype 
machines can be operational by August 15, 1972. 

Initially the system will encompass sixteen of the larger 
provincial offices. After a year trial it is expected that all 
provincial offices will be included. 

The above teletype system has been reviewed with Mr. R. Hawkins, 
Coordinator Data Processing with regard to the proposed future 
installation of the Computer Assisted Financial System, recently 
approved in principle by City Council. Mr. Hawkins advises that 
the two systems are compatible. 

Consideration has been given to the installation of one 
teletype machine in Central office rather than one machine for our 
East, South, North, West, Single Men's, Health Care and Aging and 
Central office. The use of one machine only would necessitate one 
full time operator and would not provide the rapidity of response 
required, whereas a machine in each office will not require 
additional staff. 

Costs - The Comptroller of Accounts reports that funds for 19 7.? 
estimated at $2,898 (Annual $7,728) were not provided in the 
Departmental Budget and would be transferred from Contingency 
Reserve . 

RECOMMENDATION: That the Department of Welfare and Rehabilitation 
be authorized to rent seven teletype machines at a cost of $92.00 
per month per unit. (Total monthly charge to be approximately 
7 X 92 = $644.00)" 

Your Board RECOMMENDS that Council approve the foregoing 
recommendation by the Director of Welfare and Rehabilitation. 

2. Proposed Multi-Level Care Facility 
as Replacement for Taylor Manor 

A Board of Administration report dated September 14, 1971, outlined a pro- 
posal by the Medical Health Officer, the Director of Social Planning/ Community 
Development, and the Director of Welfare Services for a multi-level care facility 
to replace Taylor Manor, which now houses 58 personal care patients. 
The proposal wai to build a new 150-bed facility to consist of - 
50 beds extended care 
50 " intermediate (personal) care 
50 " boarding care. 
In addition, the report recommended 

a. location within the North Service area of the city, 

b. an extensive day care program (both social/recreational 
and ambulatory health care). 
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Council, in approving the report, recommended the solicitation of support from 
City organizations, the Greater Vancouver Regional Hospital District, and the 
Minister of Health Services & Hospital Insurance, the Minister of Rehabilitation 
& Social Insurance and the Provincial Secretary. Council later appointed a 
Committee of Aldermen to meet with Cabinet Ministers if this step was required. 

The Medical Health Officer, the Director of Social Planning/Conmunity 
Development, and the Director of Welfare Services report progress as follows: 

(i) The Minister of Health Services & Hospital Insurance and his 
departmental officials have indicated support for the project, 
(ii) The Greater Vancouver Regional Hospital District Advisory 

Committee has recommended this project on the basis of a 75-bed 
extended care unit (more efficient size than the original 50-bed 
proposal). The Advisory Committee also wished thought given to 

a. method of operation (direct City operation or by means 
of a board); 

b. affiliation with an acute care facility. 

This Greater Vancouver Regional Hospital District approval guarantees 
60-40 sharing of building and land fcr that portion of the project 
classified as extended care. There will thus be no direct capital 
or operating costs to the City, 
(iii) The Provincial Secretary's Office in Victoria has been consulted. 

There is no problem in securing the usual 35% capital costs towards 
intermediate care and boarding care. The facilities shared by in- 
patients and day program persons for social, recreational, and 
limited health programs could be included in this cost sharing, 
(iv) There is no policy yet on out-patient (ambulatory health) care and 
so this portion of the original project should be dropped. 

(v) The Planning Department has located a highly suitable site for 
this project in the North Service Area of the City. The land 
is almost all owned by the City. Three small dwellings would 
have to be acquired." 

Your Board RECOMMENDS that - 

(a) The progress report of the Medical Health Officer, the Director 
of Social Planning/Conmunity Development, and the Director of 
Welfare Services be accepted. 

(b) Funds not to exceed $10,000. be set aside to pay for the services 
of a consultant to prepare a detailed functional report (to in- 
clude estimated costs). 
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3. Travelling Youth - Program, 1972 

Your Board submits the following report of the Director of 
Welfare and Rehabilitation. 

"On May 2, 1972, City Council approved a policy and program 
to provide accommodation and meals for travelling youth under the 
age of 25 years, for the period May 15 - October 15, 1972, Due 
to the strike, it was not possible to commence planning for this 
until June 19, 1972. 

In 1971 f the program was operated out of a rented trailer 
located at 7th and Pine, This year the program is centered in 
rented premises at 766 Homer Street, 

Our Youth Referral Centre officially opened July 1, 1972, 
The hours are 2 pm to 12 midnight seven days a week. Inquiries 
from Travelling Youth that come in when our Centre is not open 
are handled by the Crisis Centre, who, in turn, relay the messages 
to our own Centre, 

For the first three weeks in July the Youth Referral Centre 
has handled approximately 200 travelling youth per day. Of this 
number, l60 per day have met social assistance eligibility re- 
quirements and have been accommodated in various hostels in the 
city or in private homes through the Home Placement Program operated 
by the Metropolitan Council of the United Ch'orch, Approximately 
forty persons per day are referred to Federally sponsored hostels 
where they pay $1,50 per night for accommodation and also pay for 
their own meals. 

The Home Placement program started out rather slow this year 
with only sixty homes indicating an interest in taking travelling 
youth into their homes. In the past two weeks this has picked up 
markedly and, at the present time, there are over I50 homes that 
are available for the program. 

The Home Placement Program is administered by the Metropoli- 
tan Council of the United Church with funds provided by the Depart- 
ment of the Secretary of State, The cost of lodging and two meals 
is provided in the homes for $2,50 per night and this cost is met 
by the City and cost shared with the Provincial and Federal Govern- 
ments in the same manner as regular Social Assistance, It is 
interesting to note that a number of private homes have taken 
travelling youth into their homes at no cost to the City or the 
persons concerned. As a general practice, a private home placement 
is used for Common-law travelling couples which cannot be accom- 
modated in existing hostel facilities. 

Specific instructions have been issued to our staff at the Youth 
Referral Centre to the effect that Travelling Youth seeking accom- 
modation (exclusive of Common- law couples) are to be referred initially 
to the Pacific Hostel in the case of males and the Bridge "Y" in 
the case of females. Travelling youth who can pay their own way 
at $1,50 per night are, of course, not eligible and make use of 
federally sponsored hostels. 

Pacific Hostel is currently i-unning at full occupancy and the 
Bridge "Y" is running at approximately thirty vacancies per night. 
The bed capacity of the Bridge "Y" is 188 beds. We are advised that 
•. there are fevjcr travelling females on the road this yeaa- in compai-ison 
to last year. This would account for the fact that we have vacant 
beds at the Bridge "Y", However, we do not expect to arrive at 
our peak load until the first week in August and it is likely that 
all beds at the Bridge "Y" will be fully occupied. 


Cont'd. 
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It would appear that there are fewer travelling youth in Van- 
couver in 1972 in comparison to 1971. 1^ own observations would 
support this ass-amption. The volume of travelling youth that we 
have handled for the first three v;eeks in July of 1972 is 75?^ of 
the number handled for the first three weeks of July, 1971. 

Revised Budget - reduced staff costs at 1972 rates: 

Item 

Hostel Coordinator 
Social V/orker I 

PG 19 5 months @ 766 383O 

3 Social Service 

Assistants I 3x4 months @ 67I 8O52 

2 Cll?k n ^ ^ ^ months @ 535 4280 

Pacific Hostel 2x4 months ©535 4280 

20442 

Fringe benefits @ 10^ 204/4 

22486 

Overtime 5OO 
Auto Allowance 400 


23386 

"NOV/" Referral Services 2875 
Total Cost 26261 

Less 100^ recovery 2 Clerk II - Pacific Hostel 4280 

$21,981 

Less 50?5 C.A.P. 10990 
Less 2% Province 5495 

16485 

Net Cost to City for staff $ 5,496 

Net cost of reduced office expenses 

(205S reduction - from $8500 to $6800) 6,800 

Total net cost to City 12,296 

Original cost to City 17113 
Revised cost to City 12296 

Net reduction to City $ 4i8l7 


PJ?C01-MENDATI0N: 

That the revised budget as outlined above be approved. 

Your Board RECOMMENDS that the above recommendation of the 
Director of Welfare & Rehabilitation be adopted. 
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INFORMATION: 


4. Community Planning Project 

Grandview-Woodland Area of Vancouver 

The Director of Planning and Civic Development and Director of 
Social Planning /Community Development report as follows: 

"The Grandview-Woodland Area Council recently submitted to the Ministry of 
State for Urban Affairs, a proposal for funding a Coniiiunity Planning 
Information Project in the Grandview-Woodland Area of Vancouver. The 
probable budget for the first year of operation was indicated to be 
$45,000. 

The proposal outlined two main purposes for undertaking the project: 

1. To develop and establish an on-going information system for local 
citizen use. with regard to planning matters. 

2. To provide a means by which the residents themselves can use the 
available information to work with the City and other boards and 
agencies in shaping the future growth, form and character of their 
cormiunity. 

The present objective is to establish a Local Area Planning Conmittee as a 
sub-committee of the Area Council to advise the citizens of Grandview- 
Woodland on social and physical matters affecting the community. It is 
proposed that this Committee be composed of a majority of area residents, 
plus representation from persons trained in the social and physical 
planning fields. 

The Departments of Planning and Civic Development and Social PUmning/Community 
Development favour this activity. The City's anticipated Local Area Planning 
Programs, as presently envisaged, provide for a teamwork apprcach between 
citizen groups, civic officials and other boards and agencies.' 

Your Board submits the report of the Director of Planning and 
Civic Development and the Director of Social Planning/Community 
Development for the INFORMATION of Council. 


FOR COUNCIL ACTION SEE PAGE(S)...i 
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BUILDING AND PLANNING ^lATTERS 

RECOMMENDATIONS 

1. Granville and 41st Avenue: 

Home Car Wash & Gasoline Service Station 

The Director of Planning and Civic Development reports as follows: 

"A letter dated December 23, 1971, has been received from James J. Pope, 
President, Granville and 41st Home Service Ltd., advising: 

'With reference to the amendment for our development permit 
that was issued to us August 25, 1970, I notice that it is 
to be reviewed by the Mayor and Council as of the end of 
this year, 1971.' 

From our standpoint, we are quite happy with the amendment, 
i.e. we have been operating from 8:00 a.m. to 6:00 p.m., 
closed Sundays and Statutory Holidays which were outlined 
in your letter. 

Our original permit allowed us to operate on Sundays but you 
will recall that the petition that I gave to you during 
August 1970, confirmed that out of some twenty-five of our 
near neighbours the majority preferred us to stay closed Sundays. 
Since we have heard nothing more regarding our hours of 
operation, we assume they are as satisfied as we are.' 

City Council on August 18, 1970, considered a Board of Administration 
report submitted by the Director of Planning regarding hours of 
operation, etc. of the car wash at this site. 

Council had earlier received delegations from Mr. J. J. Pope representing 
the Service Station in support of the request to change the hours of 
operation and Mr. J. W. Gunn representing residents and home owners in 
the area objecting to the proposed changes. 

City Council resolved to: 

'Authorize the Director of Planning to amend the Development 
Permit by way of a minor amendment whereby the hours of 
operation for thecar wash would be from 8:00 a.m. to 
6:00 p.m., Monday through Saturday with the car wash being 
closed each and every Sunday and eight Statutory Holidays 
per year as listed by Mr. Pope, with these hours of 
operation to be reviewed by Council on or before December 
31, 1971.' 

Mr. J. Pope by the letter dated December 23, B71, advises of his 
continuing acceptance of the hours of operation as approved by City 
Council. There is no record of the receipt of any complaints since the 
revised hours of operation were approved by Council, 1n August 1970. 

Recommendation : 

That the Director of Planning grant a minor amendment to Development 
Permit No. 31591 to permit the hours of operation of the car wash to be 
from 8:00 a.m. to 6:00 p.m., Monday through Saturday, with the car wash 
being closed each and every Sunday and eight Statutory Holidays, being 
New Year's Day, GoodFriday, Victoria, Day, Dominion DeO', Labour De^y, 
Thanksgiving Day, Christmas Day, and Boxing Day," 

The foregoing approval would be granted permanently and not be subject 
to automatic Council Review. 


The submission of this report had been delayed from January 1972 until 
this time at the request of Mr. Pope. Mr. Pope however, by letter 
dated July 5, 1972, advises of his agreement to the hours of operation 
previously approved in August 1970." 

Your Board RECOMMENDS that the recommendation of the Director of 
Planning & Civic Development be endorsed. 
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2. 6975 Balaclava Street: 
Request to Keep 36 Horses 

The Director of Planning and Civic Development reports as follows: 

"A Development Permit Application No. 59032 has been filed by Mr. 
Robert D. Ross to construct a 36' x 70' stable and tack room at 6975 
Balaclava Street. Mr. Ross also requests permission to increase the 
maximum number of horses kept on this site from 25 to 36. 

The site is located in an RS-1 Limited Agricultural District. Section 
10(16)(c) of the Zoning and Development By-law requires the keeping 
or housing of horses is subject to the approval of City Council. 
Council previously approved the keeping of 25 horses on this site. 

The Technical Planning Board have approved Development Permit Application 
No. 59032 permitting the construction of a 36' x 70' stable and tack 
room on this site subject to conditions, one being that approval of 
City Council be first obtained for the keeping of 36 horses. 

The Director of Planning and Civic Development recommends that City 
Council approve an increase in the keeping of horses on this site 
from 25 to 36." 

Your Board RECOMIENDS that the recommendation of the Director of 
Planning and Civic Development be approved. 

INFORJIATION 

3. Urban Renewal Project 2 , Area A-6 
Underground Wiring Costs 

The Director of Planning and Civic Development and the City Engineer 
report as follows : 

"The installation of municipal services and related works 
is covered by supplementary agreements between the City 
and C.M.H.C. (dated December 30, 1966) and between the City 
and the Province (dated December 12, 1967). 

The work noted in the Redevelopment Program included removal 
of existing overhead wiring and new underground wiring to 
restore service. Details and costs of the new work, however, 
were unavailable until the subdivision and development of the 
area was settled and no cost figures were included in the 
cost sharing agreement. (Page 6 of Technical Planning Board 
report dated July 7, 1966, and Page 3 of Appendix B refers - 
on file with Planning Department) . 

The provision of underground wiring to Area A-6, was approved 
by the Urban Renewal Coordinating Committee on November 25, 1970, 
at an estimated cost of $30,000 - $35,000. It was anticipated 
that this work could be undertaken without exceeding the figure 
of $289,400 for new services included in the Agreements. 

B.C. Hydro have now installed underground service to Lots A, B 
and C, Block 122, (see plan attached), at a cost of $24,008.47. 
With the form of subdivision presently contemplated, with 
parcels running through from Pender to Keefer Streets, it is 
anticipated that the balance of Area A-6 can be served with 
underground wiring without additional charges. 

It is proposed to set up an account code 'Utilities' to which 
the bill of $24,008.47 from B.C. Hydro may be charged. 
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This item is brought to the attention of Council so that 
Council is aware of the revised servicing costs in Project 2, 
Area A-6. On December 16, 1969, Council was advised that the 
total cost of installing services was estimated at $229,000.00. 
With the additional cost of underground wiring, the revised 
estimated total cost is therefore $253,008.47, compared to a 
total permitted by agreement of $289,400.00." 

Your Board submits the above report of the Director of Planning 
and Civic Development and the City Engineer for the INFORflATION 
of Council. 

4. Development Permit Application #592 54 
2280 Cornwall Avenue 


The Director of Planning and Civic Development reports as follows: 

"The Director of Planning held discussions with Mr. Ben Wosk 
and his architect in connection with his proposed development 
at 2 2 80 Cornwall Avenue. As a result, a revised development 
permit application was submitted by Mr. Wosk relating his 
proposed development to the new regulations exactly, with 
the exception of the non-habitable basement storage area 
which had already been constructed. 

The Technical Planning Board approved this application and 
the permit was issued on July 5, 1972." 

Your Board submits the report of the Director of Planning and 
Civic Development for the INFORMATION of Council. 

5. False Creek Redevelopment Plans - 
Proposal by Urban Affairs Minister 
Ron Basford 


The Director of Planning and Civic Development reports as follows: 

"On July 10, 1972, Urban Affairs Minister Ron Basford announced 
that : 

(a) C.M.H.C. is providing a $20,500 grant to assist the 
B.C. Central Credit Union with their feasibility study, 
of a mixed residential-commercial-recreation complex 

on 10 acres of land on the south side of False Creek 
near the Burrard Bridge. 

(b) The Urban Affairs Ministry is funding the development 
of plans that will extend and support City of Vancouver 
plans for False Creek redevelopment. The extended work 
will look closely at the potential role of Federal 
landholding, for instance on Granville Island. 

(c) The Federal Government is reviewing legislation regarding 
support for the relocation of railroad crossings. The 
Minister has invited the City of Vancouver to study 
relocation of the Sixth Avenue line and the False Creek 
trestle bridge, with support from the Urban Affairs 
Ministry. 

The attached plan shows the present disposition of property 
ownership in the area. 

Meetings have been held with the B.C. Central Credit Union 
officials. The City Departments will be co-operating in 
whatever manner is practical and providing assistance to 
further the objective of both studies. Continued liaison 
will be maintained with Thompson, Berwick, Pratt and Partners 
who have been appointed Consultants for the Urban Affairs 
Ministry's Granville Island study. 
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A preliminary pain prepared by the Credit Union illustrates a 
mixed development including an office building, senior citizens' 
apartment building, townhouses providing a variety of accommo- 
dation for families, etc., some commercial space, parking and 
ancillary features. 

The outcome of the B.C. Central Credit Union study could 
provide important precedents for the future development 
of the False Creek Basin. Assurance has been given the 
Credit Union that zoning changes can be expedited for an 
acceptable development. 

A co-ordinated plan for the whole of this area between Granville 
and Burrard Bridges will be needed. A recommendation aimed at 
accomplishing this will be brought to City Council as soon as 
possible . " 

Your Board submits the report of the Director of Planning and Civic 
Development for the INFORMATION of Council. 


FOR COUNCIL ACTION SEF r^hl[S) JJ.I 
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FIRE AND TRAFFIC MATTERS 


CONSIDERATION 

1. Shinerama '72 for Cystic Fibrosis 


The City Engineer reports as follows: 

"As in previous years the Student Association of the British 
Columbia Institute of Technology and the Alma Mata Society of the 
University of British Columbia propose to hold a Shinerama or 
Shoe Shine day on Friday, September 15, 1972, as a fund raising 
campaign to aid the Canadian Cystic Fibrosis Foundation. To 
accomplish this they are requesting permission to shine shoes on City 
sidewalks which requires the approval of City Council, as per 
Sections 69 (2) and 71 (1) of the Street and Traffic By-law. 
Approximately 1500 students are expected to participate and will 
be deploying themselves around the Greater Vancouver Area. 

No objections have been raised by the Police Department and the 
only requirement needed from a Traffic Engineering standpoint is 
that clearance be left on the sidewalk to allow free pedestrian 
movement. 

If, as in previous years, permission is granted to the Student 
Association of the British Columbia Institute of Technology to 
place shoe shine boxes on City street allowance, and to hold a shoe 
shine day in Vancouver on September 15, 1972, permission should be 
subject to the following conditions: 

i. Provision of adequate insurance coverage satisfactory 

to the Corporation Counsel indemnifying the City against 
all possible claims which may result from the Sliinerama. 

ii. That six foot clearance in the downtown area, and four 
foot clearance in the residential areas, be available 
for free movement of pedestrians along the sidewalks." 


Your Board submits the matter to Council for CONSIDERATION. 


RECOMMENDATION 

2. Fire Department - Apparatus 
Replacement Program 


The Fire Chief reports as follows: 

"In February 1970, City Council approved the recommendation 
contained in the report submitted by the Assistant City Engineer 
dealing with a fifteen year replacement policy for firefighting 
equipment. To provide effective and reliable emergency apparatus, 
a planned replacement program has been established. 

To conform with the report, it is necessary that 

2 triple combination pumpers ; and 
1 100 foot aerial ladder truck 

be purchased in accordance with the approved 1973 replacement 
schedule . 


Cont'd. 
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Delivery time quoted by manufacturers is 52 weeks for fire- 
fighting apparatus. Experience has shown that these units 
will not be delivered until 1974 if purchasing procedures 
cannot be carried out until final budget approval is given 
in April, 1973' Late delivery results, because of chassis 
model year changes, can significantly delay delivery of the 
chassis to fire apparatus suppliers. This delay would make 
another year of operation necessary for existing apparatus 
which is already past its effective life. Tendering and 
ordering as soon as practical in advance of budget would 
make purchasing a current model year chassis possible and 
assure a 1973 delivery date. 

Estimated costs 

Pumper 
Pumper 

100' aerial ladder truck 


plus 59^ sales tax 

Total estimated costs of 
Recommended equipment 

Provision of Funds 

The Comptroller of Accounts reports as follows: 

The foregoing equipment is included in the Replacement Schedule for 
Major Fire apparatus and if approved will be included in the 1973 
Revenue Budget. 

RECOMMEND that 

(i) Two triple combination pumpers and one 100 foot aerial 
ladder truck be approved in advance of the 1973 budget. 

(ii) The City Purchasing Agent be authorized to call for 
tenders upon adoption of this report. 

(iii) Funds (estimated to amount to $167,300) be provided 
in the 1973 revenue budget. 

Your Board RECOMMENDS the foregoing recommendations of the 
Fire Chief be adopted. 

CONSIDERATION 

3. Park and Rido 


The City Engineer reports as follows: 

"On March 3rd, 1972, iho City in conjunction with B.C. Hydro 
implemented the Park and Ride Service which was approved by Conncil on 
February 1, 1972. This report to Council contains three parts: 

I A four month review of the service. 

II The problem of patrons returning to the lot past the 
6:30 p.m. closing time. 

Ill The matter of reimbursing the P.N.E. for parking revenue 
losses during the Pacific National Exhibition. 


$ UU,500 
U,500 
70,^00 

$159,^00 
3,000 


$167,300 
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I FOUR MONTH REVIM OF TIIE SERVICE 

Figures provided by B, C, Hydro show a steady growth in the 
number of passengers using the Park and Ride Service, 

Average Daily Number of Passengers 

Week Ending March 10 April 7 May 5 June 2 

Inbound 321 534 616 659 

Outbound 292 IM 505 562 

Originally B.C. Hydro said that 300 passengers in each 
direction were required to meet operating costs on the basis of l-g- hours 
of service. With the increased length of service, currently 2 hours, 
340 passengers are required in each direction, 

A recent survey carried out by the City indicated that 97^ of 
the patrons use the Park and Ride to cominnte to their work and most begin 
their trip from Burnaby, Vancouver, North Vancouver or Coquitlara, In 
addition, the survey found that only l^lS of the users had been driving a 
car into the doimtown area prior to Park £Uid Ride. 

The remainder had been making the trip by one of the followinc 

methods: 

(i) Car passenger, 

(ii) Entire trip by bus, 

(iii) Part of way lycar, part of way by bus. 

Thus, implementation of Park and Ride has removed 290 cars per day from 
the dovmtown area. 

Field observations indicate a smooth operation for patrons in 
and around the P,N,E, lot, B.C. Hydro officials are satisfied with their 
current Hastings-Llllooet-Pender-Uindermero looping arrangement and a very 
small amount of wear to the loop streets has been noted. 


II PATRONS RETURNING TO THE LOT 
PAST 6; 30 P.M. CLOSING TIME 

Officials of the P,N,E, recently referred to Council the 
problem of Park and Ride patrons leaving their cars in the P,N.E, lot 
past the 6:30 p.m. closing time. This interfered with the use of the 
lot by the P,N.E, for evening events. Council referred the problem to 
the City Engineer, To deal with the problem, the City Engineer 
distributed flyers to Park and lUde patrons explaining that it has become 
necessary to lock the lot at 6:30 p,m, each night. The locking policy 
since effected has reduced the number of vehicles remaining in the lot 
from 18-20 per night to 2 or 3 per night. This reduced level is 
acceptable to P,N,E, officials. However, to maintain this level it may- 
be necess-rry to continuously lock and open the gates at a maximum cost 
to the City of $1,250 annually. At present the lot will be locked on an 
occasional basis at nn estimated cost of $250 for the remainder of this 
year for which funds ai-e already provided in Accoimt No, 8052/37i!^,3. 


Cont'd. 
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III REIMBURSEMENT TO P„N.E. FOR PARKING 
LOSSES DURING THE ANNUAL EXHIBITION 

On January 11, 1972, Council adopted the report of the Special 
Committee of Council re P.N.E. Park and Ride. This report recommended that 
the City reimburse the P. N. E, for parking revenue losses on the Hastings- 
Windermere lot based on total revenue received for the 10 weekdays of the 
exhibition during 1971: subject to the P.N.E, assuring that no increase in 
the number of exhibitions or other non-paying users will take place und 
subject to a maximum cost of $4.,000. In addition. Council referred to the 
Board of Administration for report back to Council the question of a 500 
per day charge to Park and Ride Patrons during the period of the annual 
exhibition. This charge was suggested by the Special Committee re P.N.E. Park 
and Ride so that the users of the lot would bear some of the cost during the 
exhibition. 

Allowing for sioinmer vacations and resistance to the proposed 
fee, four hundred Park and Ride vehicles daily are estimated for the 10 
day exhibition. At 500 per day per car, ^iSjOOO would be collected. 
However, since the P.N.E. charges $1.00 per space per day during the 
exhibition, losses may reach the maximum limit of $4-, 000. A matching 
$1.00 charge to Park and Ride patrons using the lot would provide funds 
for the $4>000 maximum limit. 

The City Engineer submits to Council for their CONSIDERATION, 
the amount of parking fee (500 or $1.00) to be charged Park and Ride patrons 
using the P.N.E. lot diu'ing the exhibition." 

Your Board submits the matter to Council for CONSIDERATION 
INFORMATION 

4 . U.B.C. Bicycle Report 

The City Engineer reports as follows: 

"This report deals with an earlier study, prepared by a 
group of university students, made possible by a federal grant under the 
"Opportunities for Youth Scheme" during the summer of 1971. 

The objective of the project was to study existing cycling 
conditions within the University Endowment Lands and report on ways to 
encourage more students to commute to the University on bicycles. 
Basically the study recommends: 

(i) A district cycling network and Improved storage within 
the Campus. 

(ii) Bicycle Pathways through the University Endowment 
lands into the Campus Groxmds. 

The study concludes that representatives of U. B. C. , U. E. L. 
Administration; Dept. of Highways .'ind the City of Vancouver sliould ricet to 
discuss the proposals of the report and co-ordinate tlicir efforts to improve 
cyclinfj conditioiis at U. B. C. On July 10th, 1972, discussion with 
representatives of U. B. C. revealed recommendations to improve bicycle 
storage and parking are being adopted from the report, vhile no action 
with regai'd to Bicycle Paths on University Endowment Lands has been proposed 
at this time. 

In January, 1972, the president of the U. B. C. Bicycle Club 
circulated Copies of the above study to Council members requesting their 
support for a policy of rational development of cycling in Vancouver. 

The City iias embarked on a programme of cycling development in 
Vancouver, from a reci-oational approach rather than as a coramutivo mode of 
travel. 


Cont'd. 
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The 'recreational' cycling subject was dealt with by Council 
on October 26, 1971, when a representative of the British Columbia Cycling 
Association appeared before Council and submitted a brief requesting con- 
sideration be given to establishing certain signed bicycle routes on 
residential streets within the City, Council resolved that a signed 
recreational bicycle route covering 12 miles of residential streets in the 
south eastern section of the City be established on a one-year trial basis. 
This project is currently being implemented. 

In summary, cycling on City Streets approaching U, B, C, at 
present is not creating any notable problems and until U, B, C, establishes 
bicycle routes through the University Endowment Lands it would be premature 
for the City to consider specific treatment at this time," 

Your Board submits the matter to Council for INFORMATION, 


CONSIDERATION 


5 . Dixieland Band in Gastown 


The City Engineer reports as follows: 

"¥e have received a request from a Mr, D, Rogers on 
behalf of eight recently graduated high school students who have formed 
a small dixieland band called "Granville", The request is to be 
allowed to play dixieland music on the sidewalks of Water Street in 
Gastown on Tuesday and Friday evenings for the duration of the summer. 
The applicant has indicated orally that the band will not be soliciting 
money, they wish approval so that they may gain experience playing 
together while at the same time adding musically to the Gastown theme. 
They also expect to receive booking engagements from the exposure the 
venture would give them. 

The. Gastown Merchants Association and the Police 
Department have no objections to the proposal provided the band stops 
playing by 11 p,m. 

From a Traffic Engineering standpoint the proposal is 
acceptable provided the applicants obtain insurance coverage, and leave 
6' clearance on the sidewalk to allow the free passage of pedestrians. 
While there are no objections to the proposal from the Civic Departments 
affected, the matter, under Section 69 (2) of the Street & Traffic By-law, 
involves Council Policy, and is therefore referred for Council CONSIDERATION, 

Shovild Council approve the request of D, Rogers of 6596 
Marlborough Avenue, Burnaby 1, B.C, the approval should be subject to the 
following conditions: 

1, The applicant enter into an arrangement satisfactory 

to Corporation Counsel indemnifying the City against 

„ any claims that may rise from this venture. 

That the band plays on Tuesdays and Fridays only. 

2 A The band cease playing no later than 11 p,m, 

3, That a minimum of 6' clearance be loft on the sidewalk 
to allow for the free movement of pedestrian treuffic," 

Your Board submits the matter to Council for CONSIDERATION, 

(Copies of letter from D, Rogers are circulated for the information 

of Council) 


TOR COUNCIL ACTIOM SEE PA6E(S) 
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FINANCE MATTERS 


CONSIDERATIONS 


1. Attendance of the Vancouver Fire Department Band to the Penticton 
Peach Festival 


The Fire Chief reports as follows: 

"The Fire Chief has received a request for the Vancouver Fire 
Department Band to participate in the Penticton Peach Festival Parade 
on August 5, 1972. 

Thirty-four bandsmen and one Chief in charge of supervision would 
attend and the cost to the City would be: 

A. i By Charter Bus (Squamish Coach Lines) $400.00 
ii Lunch while travelling (2 days) 70. 00 

Total cost by bus $470.00 

or as an alternative 

B. The men will provide their own transportation as was done last 
year if the City would provide a subsidy of $10.00 each to 
cover the cost of gasoline. 


The men will provide their own substitutes with no duty time lost 
to the City. 

The Fire Chief points out that in past years. Council has generally 
approved one out of town trip each year for the Band, the Official Brass 
Band for the City of Vancouver, to help maintain the high interest and 
Esprit de Corps of the Band, which for years has provided excellent 
performances for Civic functions." 

Your Board subniits the foregoing report of the Fire Chief for 
CONSIDERATION. 


2 . Purchase of Black Velour Drapes - The Queen Elizabeth Theatre 

The Manager of The Queen Elizabeth Theatre xepaxts as follows: 

"In the 1972 Auditorium Board's budget, there was a request for 
the purchase of a set of black velour stage drapes for The Queen 
Elizabeth Theatre at a cost of $9,258. In review, the Budget 
Committee referred this item to the Standing Committee on Finance. 
The Auditorium Board asked to appear before the Finance Committee 
but the Committee took action on April 6, 1972 noting that 'the 
Auditorium Board may wish to appear before the Finance Committee 
or Council with respect to certain of these items'. . 

At its meeting on July 7, 1972, the Vancouver Civic Auditorium 
Board passed the following motion: 

•RESOLVED THAT the Theatre Manager submit a further 
request to Council to re-instate the black velour 
drapes in the Auditorium Board Budget and that Council 
be asked to receive a delegation from the Board on 
the matter * . 

The Manager herewith submits the request as per the above minute." 


Your Board submits this matter for Council CONSIDERATION. 
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3. Requests for Grants Equal to Taxes on Hospital Property not 

eligible for Tax Exemption under Provisions of the Vancouver Charter 

The Director of Finance reports as follows: 

"The Vancouver Charter provides for exemption of only property 
wholly in use for charitable, school, hospital and religious purposes, 
and two hospitals have requested grants equal to taxes for properties 
held for expansion and which are not exempt from taxation under the 
Vancouver Charter. 

The Greater Vancouver Regional Hospital District has informed us 
that both properties will be used for major hospital construction 
within their current capital financing bylaw, and both hospitals state 
they have no funds from which taxes on these properties held for 
expansion can be paid. 

Council in 1970 and 1971 approved grants on the basis of the 
current requests. 

For Council Consideration: 

Requests for grants equal to current taxes (General, School, 
Hospital, Municipal Finance Authority and local improvement levies) 
as follows: 

St. Vincent's Hospital $6,472.44 
(Roll Nos. 227/730/159/05 
and 227/163/721/97) 

Holy Family Hospital 

(Roll #369/237/822/95)" - $4,461.22 

Your Board submits the above report of the Director of Finance 
for Council CONSIDERATION. 


4. Request for Grant Equal to 1971 Taxes and Penalties 

The Metropolitan Co-operative Theatre Society - $3,760.00 

The Director of Finance reports as follows: 

"The Society is requesting Council for a grant equal to the 1971 
taxes and interest at this time, in order to eliminate tax arrears on 
the property to allow registration of a second mortgage. 

The application from the Society states that the Vancouver Foundation 
has agreed to advance sufficient funds, secured by a second mortgage 
on their property, to pay off all bank loans. It is also stated that 
while the Vancouver Foundation helped to meet crises in 1970 and 1971, 
it was not their policy to make sustaining grants so similar assistance 
could not be expected this year. 

Council should note, however, that the Society's statement of 
revenues and expenses for the year ended May 31, 1972 shows a surplus 
of $7,738.78 after providing for 1972 taxes amounting to $3,327.54 or 
a surplus of $11,066.32 for the year before City taxes are ptovided 
for. These funds have apparently been used to reduce bank loans and 
mortgages rather than to pay City taxes. 

In recent years the City has made grants as follows: 

V 

1966 Grant including equivalent of 1965 and 1966 taxes $7,500.00 

1968 Equal to 1967 and 1968 taxes 6,186.54 

1971 Equal to 1969 and 1970 taxes 6,492.20 

In addition to 1971 arrears, current taxes for 1972 amounting to 
$3,327.54 have not been paid. 


Cent 'd 
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CLAUSE NO. 4 (continued) 

For Council consideration : 

Request of the Metropolitan Co-operative Theatre Society for a 
grant equal to 1971 tax arrears and interest totalling $3,760.00 at 
July 31, 1972." 

Your Board submits the above report of the Director of Finance 
for CONSIDERATION of Council. 

(Copies of the letter are circulated to Members of Council) 


RECOMMENDATION 

5 . Fees for Tax Statements 

The Director of Finance has submitted the following report to your 
Boa rd . 

" HISTORICAL BACKGROUND 

Section 405 of the Vancouver Charter reads as follows: 

•Any person who applies in writing to the Collector for a copy 
of a tax statement shall be entitled to such copy on payment of 
a fee of twenty-five cents for each parcel, or such other amount 
as the Council shall determine." 

Secion 418 of the Vancouver Charter reads as follows: 

'The Collector, upon payment of the prescribed fee, shall furnish 
to any applicant therefore a memorandum showing what real property 
taxes, if any, are payable in respect of any parcel on the tax 
roll. The fee, unless otherwise determined by the Council, shall 
be twenty-five cents for a memorandum covering up to five parcels, 
and an additional five cents for each parcel beyond five.' 

While periodically over the years, these charges have been reviewed, 
the charges have not been increased as they appeared adequate in view 
of the time and work involved ^ However, now that the Tax Roll is filed 
under the Co-ordinate system, the amount of time involved in issuing 
such statements or memorandums has greatly increased. 

PRESENT SITUATION 

As practically all requests for either a copy of a statement or 
for information as to taxes payable in respect to any parcel, include 
either the legal description or the street address of such parcel, it 
means that every request has first to be looked up in a cross reference 
list to find the Co-ordinate Number, so that the parcel can be located 
in the file. This almost doubles the time and effort required in former 
years, and the present charges do not cover cost. 

This same additional effort is required in the issuing of Tax 
Certificates for Registration purposes, but no charge can be made for 
the issuing of Tax Certificates, as under the Land Registry Act such 
certificates must be issued free of any charge. However, a great 
majority of Peal Estate firms. Barristers, Solicitors, etc. are now 
accompanying their request for a Tax Certificate, with a request for 
full information about the parcel.- in question, (Current Assessment, 
General Tax, School Tax, Local I-nprovements , Water Charge, etc., and 
whether taxes have been paid and whether Home-Owner Grant has been 
claimed). Actually, what they are asking for is a Tax Roll Search 
and as much of the information requested would be available on a copy 
of the tax statement, a charge of twenty-five cents is presently being 
made, under the authority of Section 405 of the Charter. However, this 
charge is far from adequate in view of the additional information 
regarding present standing of the taxes that is supplied on the Tax 
Roll Search. 

n Cont ' d . . . . 
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CLAUSE NO. 5 (continued) 


RECOMMENDED ACTION 

In view of the additional time and effort now necessary to supply 
copies of statements and memorandums showing position of the taxes 
etc., it would appear obvious that charges under Section 405 and 
Section 418 of the Vancouver Charter should be raised in line with 
present cost. In addition, a charge should be prescribed for Tax 
Office Searches, as separate and distinct from the charge under 
Section 405. 

I would therefore recommend to Council: 

a. That the charge under Section 405 of the Vancouver Charter be 
increased from twenty-five cents to $1.00 for each parcel. This 
does not require a Charter amendment. 

b. That the charge under Section 418 of the Vancouver Charter be 
increased from twenty-five cents to $1.00 for a memorandum covering 
up to five parcels, and increased from an additional five cents 

to an additional ten cents for each parcel beyond five. Again, 
this does not require a Charter amendment. 

c. That a charge of $1.00 be prescribed for a 'Tax Roll Search'." 

Your Board RECOMMENDS that the foregoing recommendation of the 
Director of Finance be approved. 

CONSIDERATION 

6. Complimentary Tickets for Young People 
Competing in Tennis Championships 

The City Clerk reports as follows: 

"We have beon advised that the Canadian National Junior Tennis 
Championships and the International Tennis Championships will be 
held at the Burnaby Tennis Club between August 15th and 
August 26th. 

The Burnaby Tennis Club is requesting that complimentary tickets 
for the Planetarium and/or the Aquarium be issued to approximately 
200 young people who will be competing in these events. 

Council has recently approved similar requests from Windermere 
School, the Canadian Council of Christians and Jews, and also 
from the Handsworth Secondary School for Student exchangees under 
the Shawinigan-Nort h Vancouver Young Voyageur Programme." 

Your Board submits the foregoing request from the Burnaby Tonnis 
Club for the CONSIDERATION of Council. 


(Copies of letter are circulated to each Member of Council) 
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7, Vancouver Detoxification Centre Society - 
Request for Surplus Furniture 

The Vancouver Detoxification Centre, in a letter of July 10, 
1972 to Alderman Wilson, requested that the City donate the following 
surplus furniture for their offices. 

Description Auction Sale Value 

1 only - Double Pedestal Desk $ 25,00 

1 only - Single Pedestal Steno, Desk 15,00 

1 only - Golden Oak Steno Chair 5,00 

1 only - Golden Oak Arm Swivel Chair 10,00 
3 only - Golden Oak Side Chairs 5,00 

2 only - Side Tables I 20,00 
I only - Book Case 15,00 
I only - Legal Size Cabinet (not available) 


•V 


$ 95,00 


May we have your authority to donate the above furniture 
to the Vancouver Detoxification Centre Society, 

Your Board submits the foregoing request for the CONSIDERATION 
of Council. 

RECOMMENDATION 

8, By-law Penalty Clause Amendments 

The Corporation Counsel reports as follows: 

"At the last session of the Legislature the maximum fine 
restriction (^5100. 00) set out in the Charter was removed 
and the maximum is now $500.00 in accordance with the 
"Summary Convictions Act". This will necessitate amend- 
ing the penalty clause in all City By-laws. 

At the same time this task is undertaken your officials 
believe that this opportxinity should also be used to 
amend the minimum fine provisions of various by-laws 
and, after considerable study, a list of by-laws which 
it is felt should have minimum fines has been prepared. 

The Charter also allows for the imposition of a daily 
fine vrtiere there is a continuing offence and your officials 
are of the opinion that this clause should also be con- 
sidered at this time. 

To implwnent the above proposals a table of City By-laws 
has been prepared and is circulated. The explanation to 
the table indicates the recommended changes proposed by 
your officials. 

I THEREFORE RECOMMEND that the appropriate by-laws to 
effect changes in City By-laws in accordance with the 
attached table be prepared and brought forward." 

YOUR BOARD RBCOM'ffiNDS that the foregoing recommendation of the 
Corporation Counsel be adopted by Council. 


FOR COUNCIL ACTION SEE PAGE(S) 
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PERSONNEL MATTERS 
SUPPLEMENTARY REPORT JULY 28, 1972 

RECOMMENDATIONS 

1. Loaned Executive Program - United Appeal, 1972; 
Appointment - I. H. Dobbin, Manager, Q.E.T. 

The Acting Director of Personnel Services reports as follows: 

"The above program involves the recruitment of the necessary quantity 
and quality of Loaned Executives to make the 1972 Appeal Drive a success 
These special volunteers call on major companies to help organize 
employee campaigns and medium-size companies to carry out the corporate 
canvass and assist with the employee canvass. Through this program 
the United Appeal raises some $1,600,000. The very real contribution 
of a Loaned Executive is now fundamental to the success of the Appeal. 
A request to the City is being made to release one or two executives 
for the period of September 5th to November 3rd, 1972. 

Mr. I. H. Dobbin, Manager, Queen Elizabeth Theatre, has consented to 
serve on the program during October 1972, only. The Chairman of the 
Loaned Executive Program, Mr. H. K. Naylor, Assistant General Manager, 
Canada Permanent Trust Company, would welcome Mr. Dobbin's assistance, 
even for one month. 

RECOMMENDED: 

(a) THAT the request of the Chairman of the Loaned Executive Program 
on the behalf of the United Appeal, 1972, for City participation 
be approved in principle. 

THAT Mr. I. H. Dobbin, Manager, Queen Elizabeth Theatre be 
appointed to serve as the City representative on the Program 
during the month of October, 1972." 

YOUR BOARD 

RECOMMENDS that the recommendation of the Acting Director of Personnel 
Services be approved. 

CONSIDERATION 

2. Leave of Absence With Pay - 

Mr. Neil Ellett, Assessment Division. 

The Canadian Soccer Association has written advising 
that Mr. Neil Ellett, a City employee in the Assessment Division, 
Finance Department, is being considered as part of Canada's 
National Soccer Team, which will participate in the World Cup 
this year against Mexico and the U.S.A. The trials will take 
place at Guelph University, commencing August 9, 1972. Mr. Ellett 
is requesting that he be allowed leave of absence with pay from 
August 23 - September 8, 1972, which would follow his vacation 
leave from August 9 - 22nd. 


Cont 'd 



Board of Administration, July 28, 1972 . . . (SUPPLEMENTARY PERSONNEL 


Clause No. 2 (Cont ' d. ) 


The Acting Director of Personnel Sei-vices advises that 
there are no provisions in the Personnel Regulations to cover 
leave with pay while an employee is engaged in athletic competitions, 

The Assessment Commissioner adviseii that arrangements 
can be made in the department to cover Mr. Ellctt's work during 
his absence. 

Similar requests have been made to Council in the paat 
and dealt with as follows: 

January 1971 - Olyrrpics and Pan-American Games - Approved, 

Two weeks leave with pay for 
Mr, Neil Ellett. 

June 1972 - 1972 Olympic Games - Munich, Germany - Approved. 

Leave with pay - August 15th to 
September 12th for Lieutenant 
B. Lowes o 


Your Board submits the foregoing for the CONSIDERATION 
of Council, 


COUNai ACTION SEE PAGE(S) 
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BOARD OK ADMINISTRATION 

PROPERTY MATTERS 
JULY 28, 1972 


RECOMMENDATIONS 


1 . Subdivision of City-owned Lands 

Ancastei' Crescent between Praserview 
and Har rison Dr i ve s 


The Supervisor of Property & Insurance reports as follows: 

"In 1967, th« City obtained title to Lot 27, Block 32, Wstrict Lots 
2^8 nnd 3^? (formerly a park site), situated on Ancaster Crescent, 
betwwen Fraserview and Harrison Drives, for the purpose of resub- 
division and sale. 

The subdivision proposed by the Director ol Planning has now been 
completed and plan of subdivision, mar(?inally numbered LC hS^, pre- 
pared by the Survey Division of the RnRineerinK Department. 

It is RECOMMENDED that plan of subdivision of Lot 27, Block 32, 
District Lots 2^8 and 332 (Fraserview) be signed on behalf of the 
City of Vancouver by the Mayor and the City Clerk, and deposited in 
the T^d Registry Office." 

Your Board 

RECOMMEWDS the foregoing recommendation of tJie Supervisor ol Proporty md 
Insurance be adopted. 


2. Cancellation of Sale 

Situated S/S 63rd Avenue East of Kerr St., 
Area B, Ghamplain Heights 

The Supervisor of Property & Insurance reports as follows: 

"The sale of Lot 173, D.L. 33li, to Mr. & Mrs. Tommy C.Y. Wong, at a 
fixed price of $17,000.00 was approved by City Council on May 9th, 
1972. In a letter dated July 6th, 1972, Mr. & Mrs. Wong state that 
they will be leaving Vancouver and have requested that the sale be 
cancelled and that their deposit ol $8^0.00, less any service charges 
be refunded. 

There is an active interest in this area, and there will be no diffi- 
culty in the resale of this lot. 

RECCMffiNDED that the sale of Lot 173, D.L. 33li to Mr. & Mrs. Vfong be 
cancelled and their deposit in the amount of $8^0.00 be refxinded, 
less a $^0.00 administration charge." 

Your Board 

RECOMMENDS the foregoing recommendation ol the Supervisor ol Property and 
Insurance be adopted^ 
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3. Sales: Residential 
Ghamplain Heights 

RECONKBIDATTCN : 


Rec(»iinended that the following application to purchase received by the Super- 
visor of Property and Insurance be approved under the terms and conditions 
set down by City Council. These lots are marketed on the basis of fixed 
price in accordance with Council's Instructions retrardine the sale ol single 
family residential lots in Champlain Heights. 


re: Lot 180, District Lot 33l», Plan Ili2ii0 
Situated E/S McKinnon Street South of 
62nd Avenue, 


Name 

Gordon & 
May Tan« 


Lot 
180 


Approx.S ize Sales P rice Terms 


Irregular 
9,73k sq.ft. 


$17,800.00 


City 
Terms 
« 9% 


Conditions 

Subject to a public 
utility easement 
2' X 6' over N.E. 
comer. Plan LPS868 


! CONSIDERATION AND RECOMMENDATION 

Ij-. Sale of City-Owned Property - N/W Corner 
l5th Avenue and Fraser Street, Zoned C-2 

The Supervisor of Property and Insurance reports as follows: 

"In 1950 the City acquired Lot C Sub. F, Block 175, T).L. 261iA for road 
purposes to eliMinate a jog at the intersection of 15 th Avenue and 
Fraser Street. After re-alignment of Fraser Street there remained at 
the North-west comer ol the intersection, a surplus portion of Lot C 
having a total area of approxinately 1,1^0 square feet. This portion 
ol the lot has no frontage and is trianfnilar in shape, measuring; 29' 
by 75' by 83'. The corner has been a source of complaint and has 
caused concern over the years with problems ranging from the dumping 
of refuse, to the illegal parking of trucks and cars and the unauthor- 
ised use of the area for storage purposes. 

As the strip of land is too small for independent development, any 
valTie that it has lies in its usefulness to the owner ol abutting lot 
B, and the Director of Planning has released it for sale to the abut- 

! ting property owner. The owner of Lot B has submitted an olfer to 

purchase the City-owned property for the sum of $1,500.00 subject to 
the consolidation of Lot C with Lot B to form one site. The sum ol 

I $1,500.00 includes costs of consolidation, 1972 taxes, registration 

fees and all documentation. 

In the case of surplus portions ol streets, it has been established 
by Council policy that where the abutting owner can make money by 
obtaining the widening strip, the Supervisor ol Property and Insur- 
ance will negotiate for a reasonable price and report to Council in 
the usual way. Where the abutting owner cannot make money by buying 
the widening strip, such surplus land to be conveyed for consolida- 
tion with the abutting property at the nomina] sum ol $100.00 to 
cover registration fees and other expenses. The existing buildinp 
on lot B has a life expenctancy of 15 to 20 years, and until such 
time as it is demolished, and a new structure erected, the value of 
Lot C is limited to its use lor parking with a maximum ol three 
stalls. The olfer of $1,500.00 is therefore considered to be fair 
and reasonable. 

( Colli inued ) 
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The matter of the direct sale of Lot C except portion dedicated (Ref. 
Plan 3^^1) is submitted to Council for consideration. 

In the event Council approves the direct sale, then it is 

RECCMIEIJDED that Lot C except portion dedicated (Ref. Plan 3551) sub. 
F, Block 175, D.L. 26UA, Plan 5656, be sold to the owner of abuttins; 
Lot B, Sub. F, Block 175, B.L. 26I4A for the sum of $1,500.00, all in- 
clusive of taxes, registration fees and all documentation required to 
consolidate the two lots to form one parcel. " 

Your Board submits the foregoing report of the Supervisor of Property and 
Insurance for Council's consideration and recommendation. 


FOR COUNCIL ACTION SEE PAGE(S) fS± 
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REPORT TO COUNCIL 
STANDING COMMITTEE OF COUNCIL ON GENERAL PURPOSES 

JULY 20, 1972 


A meeting of the Standing Committee of Council on General 
Purposes was held on Thursday, July 20, 1972, at approximately 
9:30 a.m. in #1 Committee Room, third floor. City Hall. 

PRESENT ; Alderman Broome (Chairman) 

His Worship the Mayor 

Aldermen Adams, Bird, Hardwick, Linnell, 
Phillips, Sweeney and Wilson. 

ABSENT ; Alderman Calder 

Alderman Rankin (Leave of Absence) 

CLERK: D. Scott 


Adoption of Minutes 

The Minutes of the meetings of February 3rd and 10th, 1972, 
were adopted. 

The following recommendations of the Committee are submitted 
to Council. 

RECOMMENDATIONS 

1. Administrative Assistant 
for Each Commissioner 

Council on June 13, 1972, passed the following motion vhen 
dealing with a Board of Administration report dated April 18, 1972: 

"THAT recommendation (4) be referred to the General 
Purposes Standing Committee for discussion with the 
Commissioners of the Board of Administration and 
Department Heads . " 

Recommendation (4) reads as follows: 

"Council should consider authorizing an Administrative 
Assistant for each Commissioner and instruct the 
Personnel Services Department to prepare job classifi- 
cations after consultation with the Commissioners." 

Commissioner Sutton Brown explained the functions of the 
Board and suggested that another man who could carry out the 
work similar to what Mr. Bethell is doing would be desirable. 
He stated that he and Commissioner Ryan were now of the opinion 
that an Administrative Assistant for each Commissioner would 
not be a workable solution. 

The City Clerk explained the functions of his office in 
relationship to the Board of Administration and the various 
departments . 

The Department Heads present expressed their views with 
respect to the problems they are encountering, some of which 
were : 

(a) Insufficient time to discuss reports with the Board of 
Administration due to the heavy workload of the Commissioners. 

(b) Lack of sufficient liaison and communication with Council to 
determine Council's intent on resolutions. 


cont ' d 
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Clause 1 continued 

(c) Inability to determine what matters should be given priority 
over other matters. 

During the discussion with the Department Heads, it was the 
general feeling that more discretionary powers and authority should 
be vested in the Department Heads. After considerable discussion, 
it was 

RECOMMENDED 

(a) That the Department Heads be asked to report to Council 
through the Board of Administration advising the areas 
where discretionary powers might be given to either the 
Department Head or the Board of Administration. 

(b) That regular meetings between the General Purposes 
Committee and Department Heads be held for discussion 

of Council's outstanding resolutions, other matters brought 
up by Council, and submissions by Department Heads. 

(c) That the City Clerk be requested to report on the following 
resolution which was tabled at this meeting: 

"That all mail addressed to the Mayor and Members of 
Council be circulated to Council, oxcept those matters 
which can be routinely carried out by Department Heads , 
and the Board of Administration By-law be amended 
accordingly. " 

The following resolution was also tabled for a subsequent 
meeting of the Committee : 

"That if the Board desires an Assistant, approval in 
principle be given." 


2 . Rental Contract Form 

Council on February 15, 1972, adopted the following recommendation 
of its Standing Committee dated February 3, 1972: 

"RECOMMENDED that the report of the Vancouver Rental 
Accommodation Grievance Board dated January 20, 1972, 
be received and sent to all interested parties in order 
that they may express their opinions, in writing, to 
the Grievance Board." 

Under date of July 5, 1972, the Chairman of the Vancouver 
Rental Accommodation Grievance Board submitted the following report: 

"Further to o\ir reports on a proposed Rental Agreement 
for use In the City of Vancouver, a draft of which was sent 
to a number of organizations In the City of Vancouver, the 
following Is a report on the reactions of persons to whom 
the form was sent. 

The Pacific Apartment Management Association made an 
extensive study of our form and made a number of suggestions 
to clarify some points which were not quite as clear as In 
their own form. They make the suggestion that they have a 
Rental Agreement form of their owi which they would much 
prefer to use In preference to a standard agreement similar 
to the one which this Board submitted to them for their 
opinion . 

cont'd 
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Clause 2 continued 

The Central Mortgage and Housing Corporation also 
replied, sending a copy of their Rental Contract form with 
the comments that clauses 1 and 2 of our form could be re- 
worded to make It more acceptable. They suggest that the 
question of a deposit should be spelled out In a more de- 
finite manner and the way It Is to be used when the tenant 
vacates. 

Previously the Greater Vancouver Apartment Owners 
Association had replied that the contract which we had 
sent to them for their consideration was of Interest to 
them, but If It was to be made compulsory for use. In the 
City of Vancouver, then they would submit a number of 
suggestions for Its Improvement. 

We did not have any reply from any Tenant's 
Associations concerning the rental contract form. 

The above replies were discussed with the Law 
Department of the City of Vancouver. A member of that 
department commented on the above mentioned suggestions 
and agreed with some of them, but did not feel that others 
were necessary. It was pointed out that any Rental Apree- 
ment form proposed to be used by a Management organization 
or owner, would be drafted to benefit particularly the 
owner or Management Organization. It appears Impossible 
to prepare a uniform rental agreement because of the 
number of essential Items that must be considered by each 
renting organization to cover their particular needs. 

It would appear that any ftirther discussion of this 
Rental Agreement Form would only develop similar diver- 
gencies, and therefore. It Is suggested that this brief 
report coraplete the discussion of this topic. 

The foregoing Is submitted to the Committee on 
General Purposes for INFCHMATION ." 

Mr. Banfield explained the intention of the report and suggested 
that no further action be taken on this matter. The Corporation 
Counsel advised that the City could not enforce the use of a standard 
rental form. 

RECOMMENDED that the foregoing report of the Chairman of the 
Vancouver Rental Accommodation Grievance Board dated July 5, 1972, 
be received. 


3 , Planting of Trees in Downtown Area 

Council on July 4, 1972, passed the following motion: 

"THAT Clause 5 of the report of the Board of Administration 
(Works and Utility matters), dated June 30, 1972, be referred 
to the Standing Committee on General Purposes for discussion 
with parties involved and for recommendation to Council; 


cont ' d 


391 3 f/ 


standing Committee on General Purposes 
July 20, 1972 


Clause 3 continued 


FURTHER THAT a Report Reference be presented to the 
Committee by the City Engineer and Superintendent of 
Parks, and the Downtown Business Association be invited 
to participate in the discussions." 

The City Engineer and the Deputy Superintendent of Parks 
reviewed, for Council's information, the present tree planting 
program in the downtown area. Mr. R.L. Peters and Mr. L.H. 
Thorlaksson of the Downtown Business Association, discussed the 
matter with the Committee. 

The Committee had before it a Board of Administration 
report (Works and Utility matters), dated June 30, 1972, wherein 
it was recommended that the Council's present policy on planters 
in the downtown area, which was adopted on September 14, 1971, 
should be amended. 

After study of the proposed amendments by the Committee it 

was 

RECOMMENDED 

A. That it be recommended to Council that providing the local 
business associations agree, the City is willing to start 
a minimum of one block tree plantina program in commercial 
areas if the merchants in the area apply and agree to pay 
2/3 of the original cost and the City pay 1/3; the City to 
take care of the maintenance through the Park Board. 

B. That the policy with respect to tree planting now be as 
follows : 

(a) Applications giving full details as to type, size, 
location and material, along with plans to be 
submitted for approval by the City Engineer and 
the Park Board. 

(b) A joint report to Council requesting approval to 

be submitted by the City Engineer and the Superintendent 
of Parks and Public Recreation; the report to include 
capital and maintenance cost estimates, source of funds 
(current year and continuing) , etc. 

(c) Applications being for not less than a complete block, 
one side basis. 

(d) The majority of the abutting owners to be recorded as 
in favour of the installation. 

(e) Application shall not be considered for one-family, 
two-family or multiple dwelling areas. 

(f) Application may be as Local Improvements under the 
Local Improvement By-law procedure, and the By-law 
be amended accordingly. 

(g) The City to assume ownership of the trees and planters, 
including the responsibility for maintenance and liability. 

(h) The Superintendent of Parks or the City Engineer to be 
responsible for any relocation or removal of any tree or 
planter boxes following installation and acceptance by the 
City as follows: 


cont ' d 
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(i) Relocation as a result of transit requirements or 
requests by abutting owners or tenants - City 
Engineer. 

(ii) Removal as a result of damages - Superintendent of 
Parks . 

C. That Council's preference is for a brick-base surrounding 
the trees and the responsibility be left with the City 
Engineer . 

D. That the Chairman be authorized to appoint a small Committee 

of officials and members of Council to bring in recommendations 
relative to a financial formula in accordance with the policy 
defined. 

E. That applications from individual property owners or 
businesses for permission to install trees immediately in 
front of their premises be referred to the Park Board 
through the City Engineer. 

It was agreed that all tree plantings would be done by the 
Park Board and that no additional tree planting in containers be 
allowed except under the direction of the City Engineer. 


The meeting adjourned at approximately 12:05 p.m. 


* * * * * 


FOR COUNCIL ACTION SEE PAGE{S)....£. 
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REPORT TO COUNCIL 


STANDING COMMITTEE ON TRANSPORTATION 


JULY 20, 1972 


A meeting of the Standing Committee of Council on Transportation 
was held on Thursday, July 20, 1972, at 12:10 p.m. in #1 Committee 
Room. 

PRESENT: Alderman Wilson, Chairman 

Aldermen Linnell, Bird, Adams, Broome, 
Sweeney and Hardwick 

ABSENT: Alderman Rankin (On leave) 
Alderman Phillips 
Alderman Calder 

His Worship the Mayor (On Civic Business) 


CLERK : 


M. James 


The Minutes of the meeting of April 20, 19 72, were adopted. 


PART II 


The following action of the Committee is submitted to Council for 
INFORMATION: 

1 . Special Downtown Bus Service 

Under date of April 7, 1972, the Downtown Business Association, 
submitted a letter to Council recommending the Council approach the 
B.C. Hydro and Power Authority, Transit Division, to re-instate the 
"Downtowner Pass" and if this request to the Transit Division failed, 
the Downtown Business Association recommended Council arrange a frep 
bus service in the downtown area on a permanent basis. 

Under date of April 21, 1972, the Board of Administration submitted 
a report of the City Engineer on the matters raised in the Downtown 
Business Association letter, and Council at its meeting April 25th, 
referred the whole matter for consideration by this Committee. 

Representatives of the Downtown Business Association were present 
at this meeting. 

The Committee members and the representatives of the Downtov;n 
Business Association discussed the matter and it was pointed out that 
the Chairman of the B.C. Hydro and Power Authority had stated that 
there would be no re-introduction of the "Downtowner Pass" due to the 
abuses of this privilege by transit users. The committee members and 
the representatives of the Downtown Business Association discussed the 
various costs and advantages of a free or minimum fare downtown pass 
service and the committee 

RESOLVED that the Chairman of this Committee, representatives of the 
Downtown Business Association and the Board of Administration investigate 
further the costs of a free or minimal fare bus service in the downtown 
area for report back to this committee. 
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2. Park and Ride - Additional Services 


On April 10th, His Worship the Mayor by letter of April 7th, 
submitted to Council recommendations referring certain matters to 
this committee for discussion and recommendation back to Council. One of 
the items was "consideration of a Park and Ride service from Richmond 


The Chairman of the Committee reported briefly on a meeting 
held Monday July 17th with the Minister of Highways of the Province 
and advised the Committee that the Minister was interested in having 
his Department directly involved with the investigation and report on 
Park and Ride services from neighbouring municipalities into Vancouver. 

The Committee agreed with the suggestion of the Chairman and 

RESOLVED that the City Engineer co-operate with the Provincial 
Department of Highways, Planning Engineer, on the investigation of 
the possibility of the development and/or extension of Park and Ride 
routes in the City of Vancouver and surrounding municipalities into 
the City of Vancouver, for a report back to this committee. 


The meeting adjourned at approximately 12:20 p.m. 


to City Centre." 


********* 


FOR COUNCIL ACTION SEE PAGE{S),...; 
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CITY OF VANCOUVKR 
SPECIAL COUNCIL - AUGUST 3, 1972. 
PUBLIC HEARING 


A Special meeting of the Council of the City of Vancouver 
was held in the Council Chamber on Thursday, August 3, 1972, 
at 2:00 p.m., for the purpose of holding a Public Hearing to 
amend the Zoning and Development By-law. 

PRESENT ; His Worship the Mayor (in the Chair) 

Aldermen Adams, Bird, Broome, Calder, 

Hardwick, Linnell, Phillips, Sweeney. 

ABSENT: Alderman Wilson (on civic business) , 

Alderman Rankin (Leave of Absence) 

CLERK TO THE COUNCIL R. Henry 


MOVED by Alderman Adams, 
SECONDED by Alderman Linnell, 

THAT this Council do resolve itself into Committee of the 
Whole, His Worship the Mayor in the Chair, to consider proposed 
amendments to the Zoning and Development By-law. 

- CARRIED. 

1 . Strathcona Area 

An application was received from the Director of Planning 
and Civic Development to rezone Lots 18-33, Block 71; 17-32, 
Block 70; 17-32, Block 69; 19-32 & A-F, Block 68; 21-38 & N 
& S^s of A, Block 67; 23-40 & A-C, Block 66; and all Lots in 
Blocks 76, 77, 82, 84, 85, 90, 91, 92, 93, 99, 100, 101, 102, 103, 
104, 107, 108 and the westerly 400' of Block 123, District Lots 
196 and 181. 

This is situated in an area bounded generally by the lane south 
of Hastings Street, Campbell Avenue, Prior Street, Atlantic Street 
and Gore Avenue (excluding the CD-I zoned Blocks 83, 121, 122 and 
the easterly 466' of Block 123). 

Present Zone: RM-3 Multiple Dwelling District 
Requested Zone: RT-2 Two-family Dwelling District. 

The Technical Planning Board and the Vancouver City Planning 
Commission both recommended approval of the rezoning. 

The Assistant Director of Planning and Civic Development 
explained the basic reasons for the application to rezone, and 
Council was advised of the replies received as a result of Letters 
of Notification sent. 

Communications were noted from the Strathcona Property Owners 
and Tenants Association, Strathcona Rehabilitation Committee, and 
the Central Housing and Mortgage Corporation, supporting rezoning. 

(continued) 
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Strathcona Area (continued) 

The following delegations were then heard: 

(a) YWCA — in favour of rezoning but concerned about its 
property in the area as possible expansion studies 
have conimenced with respect to the property. 

(b) Purves Ritchie Co. (Mr. Vogel) — suggested that the 
block contai ning their Dremises be exempt from 
rezoning because of possible expansion. 

(c) Mr. Lee Pang (Mr. Yuen) — Mr. Yuen opposed the applica- 
tion due to a proposed apartment building being 
constructed by his client. 

MOVED by Alderman Bird, 

THAT the foregoing application by the Director of Planning 
and Civic Development to rezone the area described, be approved . 

- CARRIED. 

MOVED by Alderman Sweeney, 

THAT the Director of Planning and Civic Development meet with 
representatives of Purves Ritchie Co., CMHC and the prov. government, 
and report back with recommendations on the possible acquisition 
of the property owned in the area by Purves Ritchie Co. 

- CARRIED. 

MOVED by Alderman Linnell, 

THAT, as the YWCA may have difficulty in regard to height 
with possible future expansion of its building in this area, 
therefore it be recommended to future Councils that favourable 
consideration be given when any such expansion plans are sub- 
mitted . 

- CARRIED. 

2. Hotel Project: Hastings, 

Renfrew and Franklin Streets 

An application was received from Mr. L. G. Dirassar to 
rezone Lots 6, 7, 8, 12, 13, Eh & of 14, 15 to 21 inclusive, 
and Lots A & B, Block 50, THSL. 

This is situated on the south side Of Franklin Street between 
Kaslo and Renfrew Streets, plus 144' fronting onto Hastings Street. 

Present Zone: RS-1 One-family dwelling District 

C-2 Commercial District 
Requested Zone: CD-I Comprehensive Development District. 

The Technical Planning Board and the Vancouver City Planning 
Commission both recommended approval, subject to the following 
conditions : 

"that the uses be restricted to a hotel with customarily 
ancillary facilities, a small amount of retail and office 
space, restaurant, ancillary parking and loading facilities, 
and subject to the prior compliance by the owners to the 
following conditions: 


(continued) 
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Hotel Project: Hastings, 
Renfrew and Franklin Streets 
(continued) 

1. The detailed scheme of development to be first approved 
by the Technical Planning Board after advice from the 
Ctesign Panel, such scheme of development to be similar 
to that submitted by the architects, Dirassar, James, 
Jorgenson, Davis, and marked - "Received - December 13, 
1971" but the height not to exceed 13 storeys plus mechsni - 
cal et]uipment floor and the floor space ratio not to exceed 
1.85 yross, but may exclude those areas underground used 
for off-street parking, off-street loading, boiler room 
and small ancillary storage areas. 

2. Appro\;al to be first obtained, after report thereon from 
the City Engineer, for the acquisition of a portion of 
the e(»st-w8St City lane. 

3. All lots, including the portion of the east-vrest lane, to 
be first consolidated into one parcel and so registered 
in th«! Land Registry Office. 

4. A minimum 24' landscaped setback is to be maintained aloirj 
the full length of Franklin Street, with no vehicular in- 
gress or egress permitted and suitable planted areas be inn 
provided adjacent to lienfrew and Kaslo Streets, with suLtahl« 
tree planting within the surfaced parking ares. 

5. No roof aigna to be permitted and all other aigna and 
advertiaementa to be to the approval of the Technical 
Planning Board. 

6. Any lighting uaed to illuminate the off-atreet parking 
areas shall be so arranged that all direct rays are re- 
flected on the parking areaa and not on any adjacent 
reaidential propertiea. 

Further, that ahould the foregoing conditions not be complied 
with within 180 days of approval at Public Hearing to the re- 
soning, the approval contained in thia reaolution ahall expire. 


The following delegations were heard: 

(a) Mrs. G. Campbell, representing Hastings Townsite Residents' 
Association — opposed the application. (Brief filed.) 

(b) Mr. P. Neale, of the Vancouver District Labour Council — 
opposed . 

(c) Mr. Cork, representing the Cassiar Ratepayers' Association 
— opposed. (Brief filed.) 

(d) Mr. Liedowitz, representing Vancouver East N.D.P. — 
opposed . 

(e) Mr. Livingstone, representing Vancouver Area N.D.P. — 
opposed . 

(f) Mr. Brian Campbell — opposed. 

(continued) 


Special Council (Public Hearing) August 3, 1972 


Hotel Project: Hastings, 
Renfrew and Franklin Streets 
(continued) 

Delegations (continued) 

(g) Mr. John Andrew — in favour. 

(h) Two residents of the area also spoke in favour of the 
application . 

The applicant, Mr. Dirassar, and Mr. Aceman, on behalf of 
United Equities Ltd., spoke in favour of the application, and 
filed a petition, sketch plans, and a number of letters supporting 
the proposed hotel development. 

There being no one else present who wished to speak on the 
matter, it was 

MOVED by Alderman Broome , 

THAT the foregoing rezoning application be approved, subject 
to the conditions recommended by the Technical Planning Board 
and the Vancouver City Planning Commission, and subject to any 
additional conditions laid down by the Director of Planning and 
Civic Development after report to Council, with respect to 
parking requirements . 

(Amended) 

MOVED by Alderman Linnell, in amendment , 

THAT the foregoing rezoning application be approved , subject 
to the conditions recommended by the Technical Planning Board 
and the Vancouver City Planning Commission, and, in addition, the 
provision for off-street parking for 377 cars be changed to 500 cars, 
and the requirement that, of these approximately 300 be under- 
ground, be changed to read 400 to be underground. 

- CARRIED. 

(The motion, as amended, was put and carried.) 

(Alderman Hardwick is reported as voting in the negative.) 

(During the hearing of delegations. His Worship the Mayor left the 
meeting, to attend to other civic business, and Alderman Adams 
assumed the Chair.) 

3 . East side of Victoria Drive 

between 48th and 49th Avenues 

An application was received from Mr. Peter Krause, of Par 
Construction Ltd., to rezone Lots 83, 85, 86 amended. District 
Lot Sh of 723, and Lot A, Block 1, District Lot 724. 

This is situated on the east side of Victoria Drive between 
48th and 49th Avenues . 

Present Zone: RT-2 Two-family Dwelling District 
Requested Zone: C-2 Commercial District. 

(continued) 
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East side of Victoria Drive 
between 48th and 49th Avenues 
(continued) 

The Technical Planning Board and Vancouver City Planning 
Commission both recommended approval of the application. 

There being no one present who wished to speak on the matter, 
it was 

MOVED by Alderman Broome, 

THAT the foregoing application be approved . 

- CARRIED. 

4 . North side of East 16th Avenue 
between Watson and Sophia Streets 

An application was received from Mr. K. Eibensteiner , for 
Lentia Enterprises Ltd., to rezone Lot 16 and Lot C of Lots 17 
and 18, Block 97, District Lot 301. 

This is situated on the north side of East 16th Avenue 
between Watson and Sophia Streets . 

Present Zone: RT-2 Two-family Dwelling District 
Requested Zone: RM-3 Multiple Dwelling District. 

The Technical Planning Board and Vancouver City Planning 
Commission both recommended approval of the application, and 
further recommended that on receipt of formal applications to 
rezone the remaining lots of Block 97, located on the north side 
of 16th Avenue between Sophia Street and the subject properties, 
and Lots 3 to 11, Block 96, on the south side of 16th Avenue 
between Sophia Street and the commercial properties adjacent to 
Watson Street to an JSW-3 Multiple Dwelling District, such applica- 
tions be favourably considered. 

A letter from Mrs. M. Nichols was noted, registering approval 
of the application but requesting that the existing buildings be 
demolished as soon as possible and a time limit set. 

Mr. Rempel spoke, opposing the application and suggesting 
that there was no need to rezone the property at this time. 

Mr. Chipperfield commented with respect to the lack of 
lighting and parking in the area. 

MOVED by Alderman Bird, 

THAT the foregoing application be approved. 

- CARRIED. 

5. North side of East 41st Avenue 
between Nanaimo and Clarendon Streets 

An application was received from Mr. G. Houlden, for 
Standard Oil Co. of B. C. Ltd., to rezone Lot 3, Block 14, 
District Lot 394. 

(continued) 
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North side of East 41st Avenue 
between Nanaimo and Clarendon Streets 
(continued) 

This is situated on the north side of East 41st Avenue 
between Nanaimo and Clarendon Streets. 

Present Zone: RS-1 One-family Dwelling district 
Requested Zone: C-1 Commercial District. 

The Technical Planning Board and Vancouver City Planning 
Commission both recommended approval of the application, subject 
to prior compliance by the owners with the following conditions : 

1. Th«t Lot 2A and Lot 3 be first conaolidatod into one 
parcel and mo registered in the Land Registry Office. 

2. The detailed scheme of development to be first approved 
by City Council on reports by the Technical Planning 
Board and the Vancouver City Planning Commission, with 
the scheme of development to maintain a minimum of a 10' 
landscaped setback, to be provided along the easterly 
boundary adjacent to the single family dwelling, and 
shall include a suitably screened wall; at no time shall 
the developwnont include a car wash. 

Further, that should the foregoing conditions not be complied 
with within 180 days of approval at Public Hearing to the re- 
aoning, the approval contained in this resolution shall expire. 

There being no one present who wished to speak to this 
application, it was 

MOVED by Alderman Bird, 

THAT the foregoing application be approved, subject to the 
conditions recommended by the Technical Planning Board. 

(Amended) 

MOVED by Alderman Linnell, in amendment , 

THAT the foregoing application be approved , subject to the 
conditions recommended by the Technical Planning Board. 

FURTHER, THAT the following additional condition be added: 
that the applicant provide adequate screening in the lane along 
the northly boundary of the site. 

- CARRIED. 

(The amendment was put and carried.) 

(At this point. Alderman Hardwick left the meeting.) 

6. Portion of land bounded by 

Argyle Drive, Balmoral Street and 
the lane south of 55th Avenue 

An application was received from Mr. G. D. Steenson for the 
South-Amherst Housing Society, to rezone Lot 8, Block 2, District 
Lots 728 and 735. 


400 
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Portion of land bounded by Argyle 
Drive, Balmoral Street and the lane 
south of 55th Avenue (continued) 

This is situated on a triangular portion of land bounded by 
Argyle Drive, Balmoral Street and the lane south of 55th Avenue. 

Present Zone: RS-1 One-family Dwelling District 
Requested Zone: CD-I Comprehensive Development District. 

The Technical Planning Board and Vancouver City Planning 
Commission both recommended approval of the application, with 
the use being restricted to an apartment building (senior citizens) , 
customary ancillary uses, and off-street parking, subject to prior 
compliance by the owners to the following conditions : 

1. Tha detailed acheiM of development to be first approved 
by the Technical Planning Board, such scheme to be of 
suitable design and compatible with the adjacent single 
family area, with adequate landscaped setbacks and suit- 
able off-street parking. 

2. The floor space ratio not to exceed 0.60 gross. 

3. All utilities to be underground. 

I'Njrther, that should the foregoiny comlitionw not b«« ii^mpli<«.' 
with within 120 days of approval at Public Ksarinc) to t h<* rr - 
aoning, the approval contained in this resolution shall «• xp i i >• 

A resident in the area commented on the lack of crosswalks 
in the area, and letters were circulated to Council from Mr. 
H. E. Stevens and Mr. T. Roberts, opposing the application. 

MOVED by Alderman Bird, 

THAT the foregoing application be approved , subject to the 
conditions recommended by the Technical Planning Board. 

- CARRIED. 

7 . Portion of Land Bounded 

by Harrison and Victoria Drives 

An application was received from Mr. A. H. Petzold, to rezone 
Block 29A, District Lot 328. 

This is situated on the triangular portion of land bounded by 
Harrison and Victoria Drives. 

Present Zone: RS-1 One-family Dwelling District 
Requested Zone: CD-I Comprehensive Development District. 

The Technical Planning Board and Vancouver City Planning 
Commission both recommended approval of the application, with the use 
being restricted to a personal care home with customary ancillary 
uses and off-street parking, subject to prior compliance by the 
owners to the following conditions: 


(continued) 
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Portion of Land Bounded by- 
Harrison and Victoria Drives 
(continued) 

1. The d«tai led acheite of development to be first approved I >■ 
the Technical Planning Board, after advice from the Dsssi^jn 
Panel on the architectural design, the scheme of develop- 
ment not to be materially different from that submitted 
with the apolication, prepared by Arnulf H. Petzold, Archi- 
tect, noted "Received, City of Vancouver, February 28, 1^72". 

2. The floor space ratio for the existing and proposed develop- 
ment not to exceed 0.50. 

3. The applicants first obtain approval of City Council to 
acquire the subject lands and the proposed closed-up portion 
of City street, all subject to the applicant making satis- 
factory arrangement with B.C. Hydro for the relocation of 
the bus loop; the saioe to the approval of Council after 
report thereon from the City Engineer. 

4. Consolidation of the subject lands with Lots 1-7, Block . 
D.L. 328, and so registered in the Land Registry Office, or 
alternatively, an undertaking that the development of the 
subject lands and Lots 1-7, Block 23, D.L, 328 will be main- 
tained as an integrated comprehensive development. 

Further, that should the foregoing conditions not be complied 
with within 180 days of approval at Public Hearing to the re- 
zoning, the approval contained in this resolution shall expire. 

Mr. Thompson reported for the Fraserview Home Owners' and 
Tenants' Association , and filed a brief stating the organization's 
objections to the development. 

Mr. Stevens spoke, opposing the application, and expressed 
concern with respect to the loop for the B.C. Hydro bus. 

Mr. A. H. Petzold spoke in support of the application. 

MOVED by Alderman Phillips, 

THAT the foregoing application be approved subject to the 
conditions recommended by the Technical Planning Board. 

(Amended) 

MOVED by Alderman Linnell, in amendment , 

THAT the foregoing application .be approved , subject to the 
conditions recommended by the Technical Planning Board, and 
subject to the Board of Administration submitting a report on the traffic 
and parking situations and the buses looping within the area; and 

FURTHER, THAT the third reading of the By-law be deferred 
until the aforementioned report is considered by Council. 

CARRIED 

(The amendment was put and carried.) 

8. Height of Schools 

(Public or Private) 

An application was received from the Director of Planning 
and Civic Development, to amend the text of Zoning and Develop- 
ment By-law No. 3575, whereby all schools (public or private) 
located in the RS-1, 2 and 4 One-family Dwelling Districts and 
the RT-2 Two-family Dwelling District, having a gross floor area 
in excess of 3,000 square feet, shall be subject to tho following 
special regulations: 

■ ^ continued) 
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Height of Schools 
(Public or Private) 
(continued) 


(a) A front yard ahall b« provided equal to the front yard requirement 
in the district in which it is located, 

(b) A side yard shall be provided of not less than 20', which shall be 
increased 1' for every 2' by which the height of the building exce^ 
35' . 

(c) A rear yard shall be provided in accordance with the provisions of 
the district in which it is located. 


The Technical Planning Board and the Vancouver City Planning Commission 
both recommended approval of the application. 

There being no one present to speak to the matter, it was 

MOVED by Alderman Broome, 

THAT the foregoing application of the Director of Planning 
and Civic Development be approved . 

- CARRIED. 

9 . North-east corner of 

Nanaimo and Pender Streets 

An application was received from Mr. J. Handja to rezone 
Lots 7-12 inclusive. Block 55, THSL, plus portion of lane. 

This is situated on the north-east corner of Nanaimo and 
Pender Streets . 

Present Zone: RS-1 One-family Dwelling District 
Requested Zone: C-2 Commercial District. 

The Technical Planning Board and the Vancouver City Planning 
Commission recommended that the application be not approved, 
for reasons stated in the Board of Administration report of 
July 28, 1972. 

A representative for the applicant spoke in support of the 
application, and filed a brief listing a number of persons in favour 
of the rezoning . 
MOVED by Alderman Broome, 

THAT the foregoing application be approved, subject to a 
further report to Council from the Director of Planning and 
Civic Development on any development conditions applicable. 

- CARRIED. 

10. South Side of Grant St. between 

Commercial Drive and Salsbury Drive 

An application was received from Mr. J. Handja to rezone 
East 72' of Lot A of Lots 23 to 27 of Lot 3 of Subdivision A, 
Block 137, District Lot 264A. 


(continued) 
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Special Council (Public Hearing) August 3, 1972 

South side of Grant St. between 
Coininercial Drive and Salsbury Drive 
(continued) 

This is situated on the south side of Grant Street between 
Commercial Drive and Salsbury Drive . 

Present Zone: RT-2 Two-family Dwelling District 
Requested Zone: C-2 Commercial District. 

The Technical Planning Board and the Vancouver City Planning 
Commission recommended that the application be not approved, 
for reasons stated in the Board of Administration report of 
July 28, 1972. 

Mr. Handja spoke in support of his application, and explained 
details of the development, including the provision of an under- 
ground parking garage which, he has been advised, contravenes an 
existing by-law. (Brief filed.) 

MOVED by Alderman Phillips, 

THAT this rezoning application be referred back to the 
Director of Planning and Civic Development for further considera- 
tion and information regarding the development. 

- CARRIED. 


MOVED by Alderman Broome, 

THAT the Committee rise and report. 

- CARRIED. 

MOVED by Alderman Linnell, 
SECONDED by Alderman Broome, 

THAT the report of the Committee of the Whole be adopted, 
and the Corporation Counsel be instructed to prepare and bring 
in the necessary amendments to the Zoning and Development By-law. 

- CARRIED. 


***** 


The Council adjourned at approximately 5:45 p.m. 


* * * * * 


The foregoing are Minutes of the Special ^'uncil meeting (Public 
Hearing) held on August 3, 1972, adopted^y Council on Au^tst 15 1972. 



DEPUTY CITY CLERK 


CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 


A Regular meeting of the Council of the City of Vancouver 
was held on Tuesday, August 15, 1972, in the Council Chamber, at 
approximately 9:30 a.m. 

PRESENT : Deputy Mayor Alderman Wilson 

Aldermen Adams, Bird, Broome, Calder, 

Hardwick, Linnell, Phillips, Rankin 
and Sweeney 

ABSENT : His Worship the Mayor 

CLERK TO THE COUNCIL : D. H. Little. 

PRAYER 

The proceedings in the Council Chamber were opened with 
prayer . 

'IN CAMERA' MEETING 

The Council agreed to an 'In Camera' meeting later this 

day. 

ADOPTION OF MINUTES 

(a) MOVED by Alderman Bird, 
SECONDED by Alderman Linnell, 

THAT the Minutes of the Regular Council meeting 
(including 'In Camera'), dated August 1, 1972, be adopted. 

- CARRIED. 

(b) MOVED by Alderman Linnell, 
SECONDED by Alderman Adams, 

THAT the Minutes of the Special Council Meeting (Publi 
Hearing), dated August 3, 1972, be adopted. 

- CARRIED. 

(c) MOVED by Alderman Adams, 
SECONDED by Aldeman Sweeney, 

THAT the Minutes of the 'In Camera' meeting, dated 
August 10, 1972, be adopted. 

- CARRIED. 

CgyiMITTEE OF THE WHOLE 

MOVED by Alderman Broome , 
SECONDED by Alderman Hardwick, 

THAT the Council resolve itself into Committee of the Whole 
His Worship the Deputy Mayor in the Chair. 


- CARRIED. 
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1. Canada Safeway Ltd. Store: 

Williams and Nanaimo Streets 

The Council had before it, for consideration. Board of 
Administration report, dated April 17, 1972, with respect to the 
Development Permit Application to enlarge the existing off-street 
parking facilities in connection with the operation of Canada Safeway 
Ltd. store as a 'disco' operation, at 1260 Nanaimo Street. Details 
of the application are set out in the Board of Administration 
report, including the recommendation for approval and the condi- 
tions attached thereto. 

The Vancouver City Planning Commission's comments were before 
Council, by letter from the Commission dated July 17, 1972, 
pointing out that extension of the parking lot was not supported. 

A further Board of Administration report, dated June 30, 
1972, regarding the closure of the lane North of Charles Street, 
West from Kamloops Street involved in this development, was noted. 

The Council received a report explanation from the Zoning 
Planner, and a delegation from certain residents who filed a 
brief, dated August 10, 1972, setting out views in detail 
against the proposed extension of the parking facilities. 

A petition was received from ten residents of the area, 
in support of the proposed development. 

A representative of Canada Safeway Ltd. appeared, and 
answered various questions. He pointed out particularly that 
it was not the intention of the company to ask for further enlargement 
of the store at some future date. 

MOVED by Alderman Broome, 

THAT the recommendation of the Board of Administration in 
its report dated April 17, 1972, recommending approval of the 
Development Permit Application, in accordance with the recommenda- 
tion of the Technical Planning Board, be adopted. 

- LOST. 

MOVED by Alderman Rankin, in amendment , 

THAT the whole matter be deferred for thirty days, pending 
a survey of the origin of vehicles in attendance . at this store. 

- LOST. 

A tie vote resulted and, therefore, the amendment was declared 
lost . 

(The motion of Alderman Broome was put and lost.) 

MOVED by Alderman Bird, 

THAT the various communications, submitted on the matter, 
be received. 


- CARRIED. 
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REPORT REFERENCE AND UNFINISHED BUSINESS (continued ) 

2. Shannon Estate: 

Granville and 57th Avenue 

In considering the application to construct a townhouse 
development on a site adjacent to Granville St. and 57th Avenue, 
it was noted that delegations are to be heard later this day, 
and that an additional request had been received from The 
Community Music School of Greater Vancouver, to be included 
in the hearing. Further, a communication from Mr. Peter C. Birks 
was noted, asking deferment in order that a delegation could be 
heard from adjoining property owners, after investigation and 
consideration of the proposals. 

MOVED by Alderman Broome, 

THAT this whole matter be deferred for consideration 
following delegations later this day; 

FURTHER, THAT Mr. Peter C. Birks be so informed, and his 
group, together with The Community Music School of Greater 
Vancouver, be given the opportunity of being heard during the 
delegation period later this day. 

- CARRIED. 
(See pages 

6 and 7) 

COMMUNICATIONS OR PETITIONS 

1. Grant Request: CTS Society 
of Community Transportation 
Services 


MOVED by Alderman Linnell, 

THAT representatives of the CTS Society of Community Transpor- 
tation Services be heard later this day, in support of its 
application for a grant. 

- CARRIED. 

(See page 8) 

2. Delegation Request re Grant: The 
Metropolitan Theatre Society 

MOVED by Alderman Bird, 

THAT, pursuant to the request received from The Metropolitan 
Co-operative Theatre Society, this Society be given an opportunity 
of being heard in respect of its application for a grant, although 
the Council considered the matter at a previous meeting, at 
which time the request was not approved. 

- CARRIED. 

3. Proposed Primary Annex 
Nelson Park Site 


Council noted a communication from Jones Haave Delgatty 
Architects, in which it is advised that the Vancouver School Board 
has instructed the firm to examine West End community needs with 
a view to determining if a comprehensive form of development to 
include educational spaces, housing for special groups, social 
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COMMUNICATIONS OR PETITIONS (continued ) 

Proposed Primary Annex 
Nelson Park Site 
(continued) 

facilities, and park, would be appropriate and possible in consideration 
of the proposed primary annex on the Nelson Park site. The 
firm therefore wishes to approach all parties concerned to 
discuss general concepts, and requests a meeting with the Health 
and Welfare Committee accordingly. 

MOVED by Alderman Linnell, 

THAT this communication be referred to the Standing Committee 
on Health and Welfare, to receive the firm of architects, as 
requested . 

- CARRIED. 

4. Refund of Deposits: 
Queen Elizabeth Complex 

MOVED by Alderman Phillips, 

THAT, pursuant to a request from The Vancouver Civic 
Auditorium Board, future matters pertaining to return of deposits 
in respect of civic theatre facilities, be first referred to the 
Auditoritim Board for advice . 

- CARRIED. 

5. Revision of Civic 
Voters' List 


MOVED by Alderman Bird, 

THAT, pursuant to the recommendation from the City Clerk, 
Mr. R. S. Thorpe be appointed to act as Revising Judge for the 
1972 Voters' List, at the regular rate of $20 per hour whilst 
so occupied. 

- CARRIED. 

6 . Civic Voters List 

A request was noted from the Vancouver Tenants Council, that 
a delegation be heard to consider the following proposals: 

"1. The public posting, during the month of September, of the 

Civic Voters List, in each of the 100 odd polls in the City. 

2. The right to be added to the voters list, in the 

September 8th to September 21st period, without the 
necessity of a sworn declaration before a commissioner 
for taking oaths . " 

MOVED by Alderman Phillips, 

THAT the subject matter of public posting during the month of 
September, of the civic voters' list, be referred to the City Clerk 
for future report at an appropriate time, at which time a delegation 
from the organization be heard. However, no action be taken on 
this matter this year, in view of the City Clerk's report of 
August 4, advising it could not be done for 1972. 

- CARRIED. 
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COMMUNICATIONS OR PETITIONS (continued ) 

Civic Voters List 
(continued) 

MOVED by Alderman Broome , 

THAT the matter of requiring sworn declarations to place 
people on the voters list during the registration period, be 
referred to consideration of Charter Amendments; the City Clerk 
having reported also in his communication that the position taken 
in this respect is reasonable. 

- CARRIED. 

7. Request for Assistance re 
Workshop: The Greater Vancouver 
Helpful Neighbour Society 

The Council considered a request from The Greater Vancouver 
Helpful Neighbour Society, that accommodation be furnished, on 
City property, where a workshop could be set up to accommodate 
employees involved in an Opportunities Incentive Programme. 

MOVED by Alderman Rankin, 

THAT the letter from The Greater Vancouver Helpful Neighbour 
Society, and any subsequent requests from similar organizations, 
be referred to the Director of Social Planning/Community Develop- 
ment for a report on the merits of the organizations; 

FURTHER, THAT the Director of Social Planning/Community 
Development also report on those organizations whose services, as 
a result of federal grants, are worthy of being extended, with a 
view to this Council making strong representation to the Federal 
Government to continue federal grants to these organizations . 

- CARRIED. 

8. (a) Forecasting Transit Routes and 

Stations in the Inner City and 
Preserving Rail Riqhts-o^-way 

A communication, dated July 28, 1972, was received from the 
Chairman of the Vancouver City Planning Commission, commenting 
with regard to the present situation re transportation matters, 
and suggesting the Council consider its active involvement in 
the matter,;-, in view of the information the Chairman has received 
that the Regional District will not assume the transportation 
studies or functions. 

MOVED by Alderman Hardwick, 

THAT this communication be referred to the Standing Committee 
on Transportation for further consideration, and arrangements made 
to meet with representatives of Wilbur Smith Consultants 
at the same time, as per an arrangement previously scheduled but 
cancelled due to illness of the firm's representative. 

- CARRIED. 

(b) Transportation Matters 

Vancouver City Planning Commission: 
Provincial Candidates (election) 


In a letter dated August 9, 1972, from the Chairman of 

(continued) 
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COMMUNICATIONS OR PETITIONS (continued) 


Transportation Matters 

Vancouver City Planning Coinmission: 

Provincial Candidates (continued) 

the Vancouver City Planning Commission, it is proposed the 
Commission wait upon candidates in Vancouver Provincial 
Ridings, to express transportation concerns and the seriousness 
of the problem. The Council's comments on this subject is 
invited. In the letter, it is advised that the City Planning 
Commission approved the Chairman's communication on transportation, 
dated July 28, 1972, in which Council is asked to involve itself 
again in transportation matters on a high priority basis. 

MOVED by Alderman Bird, 

THAT the Vancouver City Planning Commission make the neces- 
sary arrangements to discuss these transportation matters with 
the candidates in the various Vancouver Ridings in respect of the 
forthcoming election. 

- CARRIED. 


Council recessed at approximately 10:45 a.m., following which 
an 'In Camera' meeting was held. The Council then recessed at 
approximately 12:15 p.m., to reconvene again at 2:00 p.m., in open 
session . 


The Council, still in Committee of the Whole, reconvened 
in the Council Chamber at approximately 2:00 p.m.. His Worship 
the Deputy Mayor in the Chair, and the following members present: 

PRESENT : Deputy Mayor Alderman Wilson 

Aldermen Adams, Bird, Broome, Calder, 
Hardwick, Linnell, Phillips, Rankin 
Sweeney 

ABSENT: His Worship the Mayor. 


UNFINISHED BUSINESS AND DELEGATIONS 

Shannon Estate: 
Granville and 57th Avenue 

Further consideration was given to the Board of Administra- 
tion report dated July 20, 1972, setting out the views of the 
Director of Planning and Civic Development against the Develop- 
ment Permit Application to construct a townhouse development and 
convert existing buildings into dwelling units on the site within 
the area bounded by Granville Street, West 5 7th Avenue, Adera 
Street, and a line 240' south of 54th Avenue. 

The views of the Technical Planning Board and the Vancouver 
City Planning Commission, and the Design Panel, against the present 
application, are set out as well. 

(continued ) 
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Shannon Estate: 
Granville and 57th Avenue 
(continued) 

The Board of Administration also submitted a report 
from the Corporation Counsel, expressing the opinion that an 
amendment to By-law #4349 would not be required, nor a Public 
Hearing obligatory, as the phrase 'garden apartments,' when used 
in CD-I zoning in By-law #4349, when passed, included ' townhouses . ' 
Council could consider the proposed development at a public 
meeting . 

Mr. W. A. Street, barrister on behalf of the developer. 
Wall and Redekop, appeared, asking that the Council defer the 
whole matter to allow a public meeting to be held, when all 
interested parties could be heard fully. 

MOVED by Alderman Adams , 

THAT this application be referred to a public meeting, to 
be held as soon as possible, but not later than early in 
September, in order that all interested parties may be heard 
if they so wish, it being understood that the Director of Planning 
and Civic Development will take the necessary action to inform 
the interested parties of the date of such meeting, when determined. 

- CARRIED. 

The Deputy Mayor called upon anyone present who had alternate 
uses for the property to make their suggestions to Council and, 
therefore, delegations were heard as follows: 

(a) The Community Music A letter, dated August 14, 1972, 

School of Greater Vancouver sets out views, asking that the 

buildings on the property be made 
available to this school, and the 
company carry on negotiations with 
the Park Board on the approximate 
3 acres surrounding the buildings 
for maintenance as a public facility 


(b) Park Board 


asked for the property for park 
purposes, with the development of a 
cultural centre by a group like 
The Community Music School. 


The Deputy Mayor stated he would endeavor to initiate a 
meeting between the developers and representatives of The Community 
Music School, to pursue further the school's particular proposals. 

In view of the resolution of Council respecting a public 
meeting, other delegations present were not heard on the particular 
development presently proposed by the devejoper. 


Regular Council, August 15, 1972 


COMMUNICATIONS OR PETITIONS (cont'd ) 

9. Grant Request: CTS Society 
of Community Transportation 
Services 

Consideration was given to a grant request from the CTS 
Society of Community Transportation Services, to permit the 
continuance of a service commenced through an Opportunities for 
Youth grant, which will expire August 25, 1972, and which 
service assisted in transporting senior citizens, handicapped 
persons, and others in low income. 

A representative of the organization appeared. 

MOVED by Alderman Linnell, 

THAT a grant of $12,000 be approved for continuation of this 
service until December 31, 1972, and an application be made for 
assistance under the Canada Assistance Plan, and, if advisable, 
the application be made through some other organization already 
recognized under the Canada Assistance Plan programme. 

- LOST. 

MOVED by Alderman Bird, in amendment , 

THAT $6,000 be granted to allow sufficient time for the 
organization to approach other levels of government for financial 
assistance, an application to be made under the Canada Assistance Plan 
and, if advisable, the application be made through some other organiza- 
tion already recognized under the Canada Assistance Plan program. 

- LOST. 

The Chairman advised a vote would be taken on Alderman 
Linnell 's motion first and, therefore, the record of voting as 
called for by the Council is as follows: 

FOR THE MOTION AGAINST THE MOTION 

Alderman Calder Alderman Wilson 

Alderman Phillips Alderman Bird 

Alderman Rankin Alderman Sweeney 

Alderman Hardwick Alderman Adams 

Alderman Linnell Alderman Broome (Lost) 

A tie vote resulted and, therefore, the motion was declared lost. 

On the amendment of Alderman Bird, the vote was as follows: 

FOR THE MOTION AGAINST THE MOTION 

Alderman Linnell Alderman Broome 

Alderman Rankin Alderman Sweeney 

Alderman Hardwick Alderman Adams 

Alderman Calder 
Alderman Bird 
Alderman Phillips 
Alderman Wilson 

(Lost) 

(Lost, not having received the required majority.) 


No further action was taken on this particular application. 
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COMMUNICATIONS OR PETITIONS (cont'd) 

10. Request: City Host Dinner 
(Vancouver Rugby Football Union) 

MOVED by Alderman Linnell, 

THAT the communication from the Vancouver Rugby Football 
Union, asking the City to host a dinner in honour of the 
Queen's University, Belfast Rugby Team, who will be playing in 
Vancouver in late August and early September, be received. 

- CARRIED. 

11. Dogs on Beaches and in Pools 
- Park Board 

MOVED by Alderman Adams, 

THAT the communication from the Park Board, asking the 
Council to hear their delegation with regard to additional pound 
staff to combat the problem of dogs on beaches and in pools, 
be deferred for consideration during 'Motions' later this day. 

- CARRIED. 
(See page 31) 

12. Post Game Civic Reception 
(Hockey Canada) 

MOVED by Alderman Bird, 

THAT no action be taken on the request of Hockey Canada, 
that Vancouver host a post game reception in connection with the 
meeting between the Soviet Union hockey team and the Canadian team, 
to take place in Vancouver on September 8, 1972. 


- CARRIED. 
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BOARD OF ADMINISTRATION AND OTHER REP ORT S 


BOARD OF ADMINISTRATION 
GENERAL REPORT, August 11, 1972 

WORKS AND UTILITY MATTERS 

Amendment to Plumbing By-law #4068 
Fees for Building Sewer Extensions 
(Clause 2) 

In considering this Clause, it was 

MOVED by Alderman Rankin, 

THAT in the case of one-family dwellings, the increase be 
$50.00 only. 

- LOST. 

Closure and Leasing of Spruce 
Street North of 7th Avenue 

(Purdy Chocolates) 

(Clause 3) 

MOVED by Alderman Linnell, 

THAT this clause be adopted after a change in condition (f ) , 
whereby it will read as follows: 

"That a children's play area be provided as a 
responsibility of the lessee." 

- CARRIED. 

Tree Planting: Portions of 
Robson St. and Howe Street 
Abutting Hotel Grosvenor Property 
(Clause 5) 

MOVED by Alderman Phillips, 

THAT this clause be adopted after (b) of the recommendations 
is changed to read as follows: 

"2/3 of the total cost of the project be borne by 
the Hotel Grosvenor and 1/3 be borne by the City, 
in accordance with present policy." 

- CARRIED. 

C.U.P.E. Resolution Concerning the 
Use of Diesel Fuel for Pollution Control 
(Clause 9) 

After consideration of this clause, it was 

MOVED by Alderman Broome, 

THAT this clause be received for information. 

- CARRIED. 

His Worship the Deputy Mayor agreed to communicate with 
C.U.P.E., expressing Council's appreciation of their suggestion 
in this regard. 
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GENERAL REPORT, August 11, 1972 (cont'd) 

WORKS AND UTILITY MATTERS (continued) 

Coiranercial Crossing Agreements 
(Clause 11) 

MOVED by Alderman Broome , 

THAT this clause be adopted, after striking out 
recommendation 3, regarding existing commercial crossing agree- 
ments, and this particular item be referred to the City Engineer 
and Corporation Counsel for further consideration on the 
basis of the Council's desire that these existing crossing agree- 
ments be eliminated; the officials to advise on how such can be 
achieved . 

- CARRIED. 

Balance of Works and Utility Matters 

MOVED by Alderman Linnell, 

THAT Cl. 1, 2, 4, 6, 7, 8 and 10 of the Board of Administra- 
tion report (Works and Utility Matters) be adopted. 

- CARRIED. 

SOCIAL SERVICE AND HEALTH MATTERS 

Skid Road Housing 
(Clause 1) 

In considering this clause, it was 

MOVED by Alderman Bird, 

THAT in the recommendation, in the Medical Health Officer's 
report, respecting development of a 50-place supervised residential 
facility in the downtown area, a change be made to read 'develop an 
approximately 75-place supervised residential facility. ' 

FURTHER, THAT the following be added as recommendation E: 

"The above work to be carried out in collaboration 
with the Greater Vancouver Regional District, with 
a view to the District taking over the facility," 

and the clause be adopted as so changed. 

- CARRIED. 

Grant Request: 
Handicapped Housing Group 
(Clause 5) 

Consideration was given to a grant request for a group of 
paraplegics and quadraplegics , as reported in this clause. 

MOVED by Alderman Phillips, 

THAT the recommendation of the Director of Social Planning/ 
Community Development, contained in this clause in which a grant 
is recommended in the amount of $5,000, be approved. 


-CARRIED BY THE 
REQUIRED MAJORITY. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued ) 

GENERAL REPORT, August 11, 1972 (continued) 

SOCIAL SERVICE AND HEALTH MATTERS (cont'd) 

Balance of Social Service and Health Matters 

MOVED by Alderman Linnell, 

THAT Clauses 2, 3 and 4 of the Board of Administration 
report (Social Service and Health Matters) be approved. 

- CARRIED. 

BUILDING AND PLANNING MATTERS 

MOVED by Alderman Broome , 

THAT the report of the Board of Administration (Building and 
Planning Matters) be adopted. 

- CARRIED. 

FINANCE MATTERS 

Vancouver Art Gallery Association 
By-law Amendments 

(Clause 2) 

Consideration was given to information in this clause that 
certain amendments to the Art Gallery Association By-laws are 
submitted to the Council for approval at this time. The amend- 
ments will change the name of members of the management council 
from 'directors' to 'trustees', and member donors will be classified 
in accordance with the amounts of their donations. Also, provision 
is made for enlargement of the council from 26 to 36 trustees and 
for the appointment of a managing director and financial administra- 
tor . 

Generally, the amendments are of an internal management 
nature and do not alter the objects of the association or its 
obligations to the City. 

MOVED by Alderman Phillips, 

THAT the amendments proposed by the Vancouver Art Gallery 
Association to its by-laws' be approved. 

- CARRIED. 

Grant: Festival of Forestry 
(Clause 5) 

MOVED by Alderman Bird, 

THAT a grant of $3,500 be approved to the Festival of 
Forestry. 

- CARRIED BY THE 
REQUIRED MAJORITY. 


(continued) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 

GENERAL REPORT, August 11, 1972 (continued) 

FINANCE MATTERS (continued) 

Balance of Finance Matters 

MOVED by Alderman Broome, 

THAT Clauses 1, 3 and 4 of the Board of Administration 
report (Finance Matters) be adopted. 

- CARRIED. 

B. PROPERTY MATTERS, 
August 11, 1972 

Dwelling and City- 
owned lot 
(Kallberg) 

(Clause 8) 

After considering the content of this clause, it was 

I MOVED by Alderman Phillips, 

THAT the recommendations of the Supervisor of Property and 
Insurance, contained in this clause, be approved. 

I - CARRIED. 

I Balance of Property Matters 

MOVED by Alderman Linnell, 
j THAT Clauses 1 to 7 inclusive, and. 9 to 12 inclusive, of the 

Board of Administration report (Property Matters), dated August 11, 
1972, be adopted. 

- CARRIED. 

C. Information Centres - with Particular 
Reference to the West End 


The Board of Administration submitted the following report, 
under date of August 9, 1972: 
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"Your Board have received a report from the Director 
of Social Planning and Community Development, pointiri,'^ out that. 
Council, by resolution of January 20, 1972, had supported the 
idea of Local Area Information Centres as presently sot up, 
subject to budget approval, and had requested the Diroctor of 
Social Plcxnning and Community Development to report further on 
some of the ideas that emerged from the meeting that day. 

It was further resolved that the report of the Board 
of Administration on a Local Area Office in the West End, which 
is currently bein^ prepared by the Administrative Analyst, be 
examined by the Health and Welfare Committee simultaneously with 
the report of the Director of Social Planning and Community 
Development as previously requested. 


(continued) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 

Information Centres - with Particular 
Reference to the West End (continued) 


Subsequently, the Finance Committee decided as a matter 
of policy in considering f;rants that funding of Information Centres 
be confined to assistance to offices, office supplies, etc., but 
that no staff should be paid for. The exception to this policy 
is FraservioM, where Council approved a grant up to $2,500 for 
Inf oi-ination Centre staff subject to matching funds being revised 
by the Fraserview Local Area Council. 

The report from the Director of Social Planning and 
Community Development suggests that ^Information Services, as 
presently provided in the West End, are inadequate and that he 
wishes to submit proposals for an increased level of service and 
alternative dU&pices for a V.'est End Information Centre. 

Your Board submit that the report on Local Area Offices, 
including the West End, has been referred to the Health and Welfare 
Committee and that Council may wish to refer the subject matter 
reported herein to the Committee for their concurrent consideration. 


Your Board subwits the foregoing report to Council for 
CCareiDERATION. " 


MOVED by Alderman Adams, 

THAT the suggestion of the Board of Administration of 
reference of the subject matter to the Standing Committee on 
Health and Welfare be approved, for concurrent consideration with 
related matters . 

- CARRIED. 

D. Dunbar-West Point Grey 
Information Centre 

MOVED by Alderman Phillips, 

THAT the Board of Administration report, dated July 31, 1972, 
re Dunbar-West Point Grey Information Centre, be referred to the 
Standing Committee on Health and Welfare for consideration, and 
delegations be advised that an opportunity will be given to them 
to appear before that Committee. 

- CARRIED. 

E . West End Policy Guidelines 

The Board of Administration, under date of August 10, 1972, 
submitted the following report: 

'The Director of Social Planning/Community Development and the Director 
of Planning and Civic Development report as follows: 

"1. BACKGROUND 

Vancouver City Council on August 10, 1971 resolved that: 

'In recognition of the urgency to deal with problems of 
the West End, the Planning and Social Planning Departments 
be instructed to give priority to the preparation and sub- 
mission to Council of policy guidelines for the West End. 
Further, that the Director of Social Planning and the 
Director of Planning be instructed to report in December 
1971, on such policies together with the recommendations 
of the Joint Technical Planning Committee re: Social 
Planning, and the Technical Planning Board.' 

(continued) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 


West End Policy Guidelines 
(continued) 

The attached West End Policy Guidelines report is one of a 
number of reports dealing with the downtown planning programr.e. 
The proposed West End .Guidelines, and zoning recommendations for 
the Downtown Peninsula, are in harmony with the draft report on 
the ' finalized development concept for the Downtown Peninsula. The 
zoning recommendations are being prepared for submispjon to 
Council by early Soptember 1972 . 


2, COMMUNICATIONS RECEIVED' 

In addition to collaboration in the preparation of numbers 7, 8 
and 9 of the attached policy guidelines, the City Engineer advises 
as follows with respect to an outstanding report on street widths: 

'In August, 1970, Council adopted a recommendation of its 
Standing Committee on Planning and Development which re- 
quested the City Engineer to report on the implementation 
of a 32-foot width pavement on local streets in the West 
End. 

At the same time, matters concerning charging n fee for 
overnight on-street parking, increasing enforcement of the 
existing two-hour parking time limit and reviewing zoning 
requirements for off-street parking were put forward for 
Council consideration. 

To date the requested report has not been submitted to 
Council since Council has instructed the Planning and Social 
Planning Departments to submit to Council "policy guidelines" 
for the West End. 

The Engineering Department has been involved in the develop- 
ment of the policy guidelines related to through traffic, 
internal traffic and parkir,g and it is now apparent that 
these guidelines have a direct bearing on the street widths. 
The three items related to parking in the August, 1970 report 
are dealt with in the West End policy guideline on parking 
(Guideline No. 10). Therefore, it would be appropriate that 
the City Engineer's outstanding report be submitted following 
Council's consideration of and action on the West End policy 
guidelines . ' 

Council has also received the following communication dated 
June 20, 1972 from the West End Community Council: 

'We understand that the planning guidelines for the West 
End will bo presented to City Council in the near future. 

While you are reviewing these guidelines, we would 
appreciate meeting with Council in an informal way to 
present our views and arrange for more West End residents 
to be informed of the guidelines and channels for them 
to present their opinions to Council.' 

3 . DESCRIPTION 

The attached report includes the following 16 Policy Guidelines 
plus supporting information: 

(1) AMEND ZONING TO REDUCE FUTURE POPULATION DENSITIES. 

(2) PRESERVE AND INCREASE EXISTING DIVERSITY OK PEOPLE. 

(3) INCREASE VARIETY OF HOUSING TYPES. 

(4) ENCOURAGE RELATIVELY HOMOGENEOUS SUB-COMMUNITIES. 

(5) REINFORCE LOCAL USE AND CHARACTER OF COMMERCIAL AREAS. 

(6) REDUCE NOISE LEVELS. 

(7) REDUCE THROUGH TRAFFIC. 
MINIMIZE ITS DETRIMENTAL EFFECT. 


(continued) 
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West End Policy Guidelines 
(continued) 

(8) DIVERT LOCAL TRAFFIC FROM RESIDENTIAL STREETS TO 
COLLECTOR STREETS. 

(9) INCREASE USE AND AVAILABILITY OF OFF-STREET PARKING. 
REDUCE HEAVY ON-STREET PARKING. 

(10) DEVELOP PLANNED PARK SPACE. 
PROVIDE FOR ADDITIONAL PARK SPACE. 

(11) DESIGN AND PROGRAM PARK SPACES. 

(12) PLAN COMMUNITY SERVICES. 

(13) IMPROVE ACCESSIBILITY OF SOCIAL SERVICES TO RESIDENTS. 

(14) INSIST UPON JOINT PLANNING OF COMMUNITY FACILITIES. 

(15) EXPAND DATA COLLECTION AND DISTRIBUTION METHODS. 

(16) STRENGTHEN RESIDENTS' ROLE IN PLANNING. 


It is considered that the guide] ines should be received for 
consideration at this time and be circulated amongst West Eiid 
citizen groups and other boards and agencies for comment over 
the next two months. The Director of Planning and Civic 
Development and the Director of Social Planning/Community 
Development should arrange meetings to hear the citizens' views 
and suggestions on implementation. Following this review. 
Council may wish to adopt the guidelines, set priorities for 
implementation and decide upon methods of implementation. 

Two priorities for implementation at the present time are con- 
sidered to be zoning and the City Engineer's pending report on 
West End streets. It is suggested that the City Engineer's 
report should be expanded to include inputs by other departments 
and agencies and should include recommendations regarding side- 
walks and certain aspects of parks such as pedestrian walkways. 

Implementation procedures refer to methods of enforcing policy 
guidelines and to mechanisms through which local citizen interests 
are taken into account. 


4. RECOMMENDATION S 

The Director of Social Planning/Community Devolonmont and 
Director of Planning and Civic Development recommend that: 

(1) The West End Policy Guidelines be received and 
made available to West End citizens groups, 
individuals , and other Boards and agencies . 

(2) Staff of the Planning and Civic Development and 
Social Planning/Community Development Departments 
discuss the Guidelines with West End citizen groujis . 
The Director of Social Planning/Community Development 
and the Director of Planning and Civic Development 
report back to Council within two months on results 
of the meetings and with detailed recommi^nr^i^t ions for 
implementation for the Consideration of Council. 

At this time. Council may also wish to hear delega- 
tions . 

The above recommendations have been endorsed by the vToint 
Technical Coimnittee re: Social Planning and the Technical 
Planning Board." 

Your Board ENDORSES the above recommendations. ' 


(continued) 
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West End Policy Guidelines 
(continued) 

(The Policy Guideliness referred to are on file in the City 
Clerk's Office.) 

A communication from the West End Community Council was 
received, asking that the following be included in the Policy 
Guidelines proposed: 

1. The zoning "recommendation" -to be presented to Council 
early in September (page, l) be in detail. After this 
has been discussed with community groups, a bylaw be 
drawn up for presentation to Council at the same time 
as the Planning Departments' report on the Policy 
Guidelines. (We understand this is the zoning bylaw 
that was requested by Council in June, 1971). 

2. If this is not possible, we suggest interim zoning be 
<lT«iwn up for presentation to Council in two months, 

MOVED by Alderman Broome, 

THAT the recommendations set out above of the Director of 
Social Plaiming/Community Development and the Director of Planning 
and Civic Development, endorsed by the Board of Administration, 
be approved; 

FURTHER, THAT in the meantime, a meeting of the Standing 
Committee on Planning and Development be held on an informal 
basis, to discuss this report with the officials. 

- CARRIED. 

MOVED by Alderman Phillips, 

THAT the communication from the West End Community Council 
be received, and the Director of Planning and Civic Development be 
asked to draw to Council's attention any Development Permit 
Application^ in the meantime, in the area affected, when it is felt 
such applications.' are contrary td the spirit of the Policy Guidelines 
report. 

- CARRIED. 


The Council observed a short recess at approximately 4:00 p.m., 
following which a short 'In Camera' meeting was held, to reconvene 
again, still in open session, at approximately 4:40 p.m., with the 
same personnel present with the exception of Alderman Calder. 
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F . Planning Department 
Clerical Services 

The Board of Administration submitted the following report, 
dated August 11, 1972: 

'Your Board has received the following report from the Administrative 
Analyst: 

"During the period March 21 to April 7, 1972 a work study 
program was initiated in which the Clerk Stenographers and 
Clerk Typists in the Planning Department kept a record of 
their activities and the typewritten material produced. 

The work time recorded amounted to 785 hours; the work 
accomplished as a percentage of that time is as follows: 


JOB % OF TIME 

Typing 30 

Receiving dictation 6 

Reception/phone 15 

Filing 5 

Xeroxing/Collating 13 

Other duties " 24 

Mail/In/Out 7 

TOTAL 100 


14,162 lines of typewritten material were produced during 
the period on an average production rate of 53 lines per 
hour (net) . This is a low average. 

The results of the study have been discussed with the Deputy 
Director of Planning and Civic Development and Mr. M. I. 
Torrance, the newly-appointed Administrative Officer - Plan- 
ning Department. 


The significant points are: 

1. Receptionist (Cashier-Clk Typi st) The study revealed that 
the receptionist undertakes duties which require her to 
be away from her desk for up to 15% of her working day. 

2. Filing Clerk (Clerk Typist I) This employee undertakes 
duties which leave only 1/3 of her working day for filing 
duties . 

3. Each stenographer (8 in all) spends an average of 1/2 
hour per day "xeroxing". 

4. A very small proportion of the time available (5%) was 
spent filing. On reviewing the filing system it is 
apparent that time must be spent updating the system, and 
an immediate start should be made to eliminate duplications 
and to revise the index and cross-indexing. 

5. Of the eight stenographers, one is secretary to the 
Director and one is secretary to the Deputy Director. 
Of the remaining six, three are assigned, one to eacli 
division and are generally recognized as the secret- 
aries of the division heads. 


RECOMMENDATIONS : 

1. The duties of the receptionist and the Clerk Typist I 
to be re-arranged so that the receptionist spends a 
maximum time at the reception desk. The Clerk Typist I 
to be responsible for pick-up and delivery of mail 
within the Department, xeroxing and ditto work, obtain- 
ing information from other departments and, with the 
receptionist, undertaking the collating. Filing duties 
to continue as at present until revision completed. 


(continued) 
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Clerical Services 
(continued) 

2. With the exception of the secretaries to the Director and 
the Deputy Director, all the stenographers, receptionist 
and the Clerk Typist I should operate on a pool basis, 
generally but not exclusively assigned to a division. 
All work to be supervised by a "pool supervisor", the 
material to be dealt with on . a first in, first out basis, 
except in cases of emergency. 


3. The position now held by Mrs. Ruth Corey be reclassified 
as "Pool Supervisor" in accordance with the recommendation 
of the Acting Director of Personnel Services, effective 
upon reclassification. 


4. To review the filing system, eliminate duplications, up- 
date the cross-index file, establish a filing index and 
reference system for the microfilm slides, a temporary 
Clerk Typist II position be established, effective upon 
adoption of this report, terminating on December 31, 1972. 


5. The Administrative Officer to review the filing equipment 
and, if concluded that the present equipment be replaced, 
the- estimated cost of replacement be included as a supple- 
mentary item in the 1973 Departmental Budget. 


Estimate of Costs 

To implement the above racommendations it is estimated that the 
additional costs will be as follows: 

Estimated 
4 mos . Annual 




1972 

Cost 

1. 

"Pool Supervisor"- $701 per mo. 

$2804 

$8412 


Less CI. Steno III- $638 

2552 

7656 



$ 252 

$ 756 

2 . 

Clerk Typist - $456 per mo. 

1824 




$2076 

$ 756 

3. 

Fringe benefits 

104 

84 


TOTAL 

$2180 

$ 840 


The Comptroller of Accounts advises that no furtlier funds are 
required to cover the additional cost for 1972 (established at 
$2180.00) as funds can be provided from the Departmental Budget. 


Stenographic Service for Vancouver City Plann i ng Commissio n 

A temporary position of Clerk Stonographer III has been estab- 
lished. It is recommended that the position bo reviewed and 
reported on before December 31, 1972 by the Acting Director of 
Personnel Services and the Administrative Analyst." 

This report has been discussed with the Business Manager of the 
Municipal Regional Employees' Union. He concurs herein. 


Your- Board recommends that the recommendations of the Adminis- 
trative Analyst be adopted. 

It is also recommended that your Board be authorized to deal 
with the position classifications in accordance with Council 
resolution of July 22, 1969.' 


(continued) 
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MOVED by Alderman Bird: 

THAT the recommendations of the Board of Administration, 
set out in the foregoing report, be approved. 

- CARRIED. 

G . 1972 Basic Capital Program 

The Board of Administration submitted the following report, 
under date of August 10, 1972: 


" Your Board and the Director of Finance have reviewed the 1972 Basic 
Capital Program requested by Civic Boards and Departments and reports as follows: 

Capital ProRrams 

The net City's cost of the 1972 Basic Capital Program amounts to 
$13,615,556 after deducting credits of $5,750,626 as detailed below: 

Gross Cost of 1972 Basic Capital Program $19,366,182 

Less Credits Receivable from: 

(a) Property Ovmers' share of Local Improvements $2,884,533 

(b) Federal/Provincial Governiaents re Urban 

Renewal Projects (incl. Water, Sewer & 

Street Lighting) 2,018,930 

(c) Federal/Provincial Governments re Community 

Service Centres 130,163 

(d) Federal/Provincial Governments re Maple 

Tree Square 70,000 

(e) Federal/Provincial Governments - Winter 

Incentive Programs 132,000 

(f) Federal Government's share of Stanley Park 

Seawall 35,000 

(g) Bumaby's share of 

i. Central Park Development $25,000 

ii. Boundary Road Improvements 55,000 80,000 

(h) Woodward's Foundation re New Brighton Park Pool 250,000 

(i) Grant Loan Recoverable by City 150.000 , 


Net Cost of 1972 Basic Capital Program $13,615,556 


These capital programs are summarized on Schedule 1 of this report. 

The individual projects within these programs are listed in detail in the 

separate report entitled "1972 Basic Capital Program - Project Detail" arid 

are generally in accordance with the programs authorized in the 1971-1975 
Five Year Plan. 

Capital Fund Allocations 

The total funds required to meet the net City's cost of the 1972 
Basic Capital Program amount to $13,615,556 and would be allocated from the 
following sources: 

1. 1971-1975 Five Year Plan (Note 1) 

(a) Authorized By-law Funds $10,665,359 

(b) Revenue Funds 2,662.659 


$13,328,018 

2. Borrowing Authority from Previous Five Year Plans 

(a) Urban Renewal By-law Funds 201,310 

3. Capital Funds from Other Sources 86,228 

Total 1972 Capital Fund Allocation $13.615.556 
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Note 1 - The balance of funds rem,-ii.ning to be allocated from the 1971-1975 
Five Year Plan during the years 1973 to 1975 amounts to $30,077,636 as follows: 

Original 1971-1975 Five Year Plan $ 56,810,000 

Plus increased borrowing for revised sewage 
and drainage projects approved by Council 
July 27, 1971 6.978,000 

$63,788,000 

Less: Advance allocations approved by Council 

in 1970 ' $ 3,612,205 

: 1971 Basic Capital Program allocation 15,339,000 

: Advance allocations approved by Council 

in 1971 1.431.1A1 

20,382,346 

Balance before 1972 Allocation $43,405,654 

Amount required for the 1972 Basic Capital 

Program 13,323,018 

Total Unallocated Balance $30,077,636 
Financing the 1972 Basic Capital Program 

The method of financing the 1972 Basic Capital Program, which is 
recoimnended by the Director of Finance, is summarized below and shown In detail 
on Schedule 1 of this report. 

Source of Funds 


Authorized by-law funds 

Funds approved in the 1972 Revenue 

capital purposes 
Capital funds from other sources 

Total Funds Required 


$10,360,669 

Budget for 

2,662,639 

S 6,2:S 


Your Board and the Director of Finance Recommend that: 

1. the 19/2 Basic Capital Program amounting to $13,615,556 and 
the method of financing this program, as summarized on 
Schedule 1, be approved 

2. the project detail, as set out in the separate report "1972 
Basic Capital Program - Project Detail" be approved in 
accordance with the recommendations attached as Appendix A, 
it being noted that the Parks Program is submitted to Council 
for Consideration. 


3. When Council is considering the Parks Board submission they nay 
wish to defer consideration of Community Service Centre Facilities 
Page 6 items :05 South East Sector and :06 Jerico pending receipt 
later this year of the major study from the Parks Board on their 
Community Services Functions, or in the case of Jericho, a special 
report on the proposed expenditure. " 


(The detailed report of the Capital Program is on file in the City 
Clerk's office.) 
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MOVED by Alderman Bird, 

(a) THAT recommendations of the Board of Administration and the 
Director of Finance, set out in the foregoing report and 
numbered land 2 be approved; 


(b) THAT Community Service Centre Facilities items :05 South 
East Sector and :06 Jericho, in the Park Board submission 
and contained on page 6, be referred to the Park Board 

I for report back on the basis of recommendation 3 in the fore- 

I going report. 

I - CARRIED. 

! 
i 

MOVED by Alderman Sweeney, 

THAT the balance of the items in the Park Board submission 
be approved. 


- CARRIED. 


H. Local Improvements for 
Underground Wiring 

The Board of Administration, under date of August 7, 1972, 
submitted a report with regard to Local Improvements for Under- 
ground Wiring', setting out the City Engineer's report. The 
following is extracted: 

SUMMARY OF PROPOSALS 

This summary lists, in brief form, the proposals made in tlio 

report. 

1. That the Property Owners' share of Local Impvovpiaeiit projects 
for underprounding be established by rates set by Council, tho 
balance being the City's share, and that these Property Ovmers' 
rates be set to give equal treatment to similar properties from 
project to project and from year to year. 

2. That the underground ing of service connections and the re- 
connection of the buildings be included in underground ing 
projects. 

3. That the properties abutting the streets from which pole-lines 
are removed be assessed a Line Rate on a front foot basis, and 
that, in addition, properties which have their service connect- 
ions undergrounded be assessed a Connection Rate on a per lot 
basis. 

4. That the Lino Rate be assessed according to Zoninp., but tlio 
Connection Rate according to development. 


5. That the Engineer bring forward, when projects arc advanced, 
recommended rates based on the following guidelines: 


a. The Line Rates for each zoning are based on the Property 
Owners paying 50% of the Municipal third of tho line cosis 
in a typical or average area of such zoning. 

b. The Connection Rate for a residential 100 ampere service 
(plus telephone) is set at 50Z of the Municipal third of the 
cost . 


c. Tlie Connection Rates for other types and sizes are dei. ivod 
from this on the basis that the City will couiributc the 
same amount to each connection. 


6. That parcels which abut more than one street with pole-lines 
(Including, corner parcels) be assessed an equal fooiaf.e at the 
Lino Rate on each, these footages to total the frontage. 

7. That equitable adjustments be made for trlaiigular parcels, etc. 

(continued) 
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8. That the assessable frontage on any street shall extend to the 
nearest lot line between 40 feel and 60 feet beyond the last 
pole removed; or, if there is no such lot line, to "iO feet beyond 
the last pole. Provided however, that if the pole line continues, 
frontage shall be assessed to 50 feet (40 to 60 feet) short ol the 
next (remaininc) pole. 

9. That the requirement of underground wiring under the Subdivision 
Control By-Law remain in force, and that the installation of 
underground wiring by subdividers not be considered in assessing 
for the undergrounding program. 

10. That the position of the pole-line within the street and questions 
of view or background not be considered. 

11. That the steel trolley poles and their overhead wiring be considered 
to be completely outside of this program. 

12. That, subject to the negotiations with the Utilities, it be Council 
policy that the streets cleared will remain pole-Jiee. 

13. That, for the first year, the Undergrounding program bo advanced 
'on the initiative' following the priorities approved by Council, 
but that additional projects be considered where the Properl y Ownei s 
are willing to pay the full Municipal Third. 

RECOMMENDATION 

This report proposes that projects include the uiulergrounding ol 
service connections and proposes guidelines for the setting ot Connection li.ites. 
These proposals are based on this cost being shareable tiy ttio riovince and the 
Utilities under the Act. The Province will share if the Utilities do, but 
negotiation with the Utilities on this point has not been completed. 

This question does not affect the amendment ol tlie l!y-Law. In 
addition, most of this year's large projects (as noted on t.ho .ittaehed list) 
do not involve service connections and are not affected. In view of the 
Provincial requirement that work st.art before year end, and so thai the amending 
by-law and preparations for those projects without service connections can 
proceed, approval of this report is requested at this timi>. If the Utilitie;- 
do not agree to share in service connections, a further report will t)e m.ule 
to Council and the inclusion of service connections and the guidelines for 
Connection Rates can be . reconsidered . 

I RECOMMEND that the proposals of this report for Undergrounding 
Local Improvements be approved (subject to possible further report on service 
connections, as noted) and that the Corporation Counsel be requested to bring 
forward the necessary amendments to the Local Improvement Procedure Hy-Law." 

Your Board RECOMMENDS that the foregoing recommendation of the City 
Engineer be adopted." 


MOVED by Alderman Phillips, 

THAT the foregoing recommendation of the Board of Administration 
be approved . 

- CARRIED. 

MOVED by Alderman Linnell, 

THAT the previous report with regard to Champlain Heights 
and underground wiring be raised and enlarged upon by a further 
report, to include Tyne Street and other perimeter streets around 
Champlain Heights . 

- CARRIED. 
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I . Report of Special Committee 

re Illegal Suites - Hardship Cases 
- July 26, 1972 

The Special Committee re Illegal Suites - Hardship Cases, 
submitted the following report, under date of July 26, 1972: 


"The Coanittott of Officials has considered the following requests 
under the policy established by Council concerning Illegal Suites 
Hardship Cases, and reports as follows: 

(a) The following applications recorantended for approval by the 
sub-coiainittee , be approved: 

Mrs, Mabel Semenoff (owner), 1135 Bast 13th Avenue 
Mr. Albert Slocum (owner) , 2048 East 12th Avenue 
Mrs. Ruth Esther Poulton (owner), 2617 Ward Street 
Mrs. Pauline Daniel (owner), 1626 S,W. Marine Drive 
Mr. Mohinder S. Anmole (owner), 4208 John Street 
Mrs. Bdith Harrison (owner), 8504 Montcalm Street 
Mrs. Esther R. Finlay (tenant), 654 Bast 49th Avenue 
Mr. Narinder Kanwal (owner), 4984 Fraser Street 
Mr. Thakor Mithaiwaza (tenant), 1860 Island Avenue 


(b) the following applications be approved for one year from the 
date of this Resolution: 

Mr. & Mrs. Randhir Singh Grewal (owner), 5229 Soraerville Stre*>t 

Mr. Don W, Plumb (tenant), 1006 Victoria Drive — 

Miss Dianne Case (tenant), 1805 West 13th Avenue, *6 

Mr. Radomir Stojka Stanisic (owner), 2212 East 35th Avenue 

Mr. & Mrs. Faiz Mohammed (owners) , 4132 Commercial Street 

Mr. Vittorio Moretto (tenant), 2598 Oxford Street 

Mr. James Arthur Calder (tenant), 551 Bast 5Qth Avenue 


(c) the following applications be not approved: 

Mr. Ahmed Ali (owner), 250 East 6lst Avenue 
Mr. Julio Rocha (tenant), 5315 Gladstone Street 


(d) in respect to the above-mentioned, the City Building Inspector 
be instructed to withhold enforcement action and to carry out 
the policy as adopted by Council on December 17, 1963, and as 
amended by Council on November 10, 1964." 


MOVED by Alderman Rankin, 

THAT the foregoing report of the Special Committee re Illegal 
Suites - Hardship cases, and containing Clauses (a) to (d) , 
be approved . 


- CARRIED. 
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J. Report of Standing Committee 
on Planning and Development 

MOVED by Alderman Bird, 

THAT Clauses 1 and 2, contained in the Report of the Standing 
Committee on Planning and Development, dated August 3, 1972, 
be adopted; and the recommendation in Clause 3, submitted by 
Committee members, be adopted also. 

- CARRIED. 


K. Extension of Temporary Staff 

The Board of Administration, under date of August 9, 1972, 
submitted the following report: 

•The Director of Welfare and Rehabilitation reports as 
follows: 

"Due to the recent strike and other unanticipated factors 
an extension of a number of temporary positions i.5 
required. 

1) On February 1, 1972, Council approved the hiring of 
four Clerks. Ill for four months from February 1, 1972, to 
May 31, 1972. This temporary staff was hired on Febru- 
ary 1, 1972, under the Provincial Job Opportunities Pro- 
gram at no cost to the City. Initially they were 
placed with the Provincial Alliance of Businessmen and 
later attached to our Local Initiatives Project (#01252) - 
Vocational Rehabilitation of Employable Social Assistance 
recipients. This move was made at the request of the 
Department of Rehabilitation and Social Improvement. It 
has proven to be a very good move in that it provided our 
Local Initiatives project with additional clerical support. 

Unfortunately due to the recent strike, I neglected to 
note the expiry date (May 31, 1972) and to request 
Council authority for an extension. I would therefore 
request that these four temporary Clerk III positions 
be extended to coincide with the; termination of the 
Local Initiative Project. There is no cost ro the City. 


2) On March 7, 1972, Council approved the hiring of six 
Social Service Assistants I for a period of three months 
to facilitate an "in service" staff training program. 
The six temporary staff were retained on April 1, 1972. 
On April 20, 1972, one of the six resigned. The re- 
maining five were not employed during the strike. 

Allowing for the loss of seven weeks during the strike, 
the three month authority would expire in mid-August. 
Our original estimate of three months to carry out an 
effective staff training program was far too low. 
Accordingly I would request that Council authorize exten- 
sion of these six temporary Social Service Assistant I 
positions for an additional five months to December 31,1972. 

3) On February 18, 1972, City Council approved two 
Social Service Assistants I-A for a temporary period of 
six months to carry out a review of 1400 Social Assis- 
tance recipients relevant to the Wives' and Children's 
Maintenance Act and to implement a new system of referral 
and follow-up between our Department and the Provincial 
Court. Two persons were retained on April 1, 1972. 

We have found that their task will take lonf.er than ori- 
ginally estimated and I would therefore request Council 
authority to extend these two temporary positions to 
terminating on December 31, 1972. 


(continued) 
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ESTIMATE OF COSTS 

1) 4 Clerk III (Temporary 3 months) 
(!? $614.00 per month 

$614.00 X 4 X 3 $7,36f?. 
10% fringe benefits . 736. 
Total 

Canada Assistance Plan, ^0% $4,052. 
Province, Job Opportunity- 
Program, 50% 4,052. 
Net Cost to City 

2) 6 Social Service Assistants I 
(Temporary 5 months) 

@ $614.00 per month 

$614.00 X 6 X 5 $lg,420. 
10% fringe benefits 1,842. 
Total 

Canada Assistance Plan, 50% 
Net Cost to City 

3) 2 Social Service Assistants 1-A 
(Temporary 2 months) 

$671.00 per month 

$671.00 X 2 X 2 $2,6J?4. 

lO^o fringe benefits 26&. 

Auto allowance, $75. per month 150. 
Total 

Canada Assistance Plan, 50%> $1,551. 

Province • 775. 
Net Cost to City 


$8,104. 


■~irn~ 


$20,262. 

io>m. 



SUMMARY OF COSTS 


Item 
2) 6 


3) 


Clerk III, 
3 months 

Social Service 
Assistants I 
5 months 

Social Service 
Assistants 1-A 
2 months 


Total C.A,P. Province 

rTTJ^ST $ 4,052. $ 4,05:^. 


20,262. 10,131. 


Cit V 


$10,131. 


3,10 2. 

S3 0> 7377 


1,551. 

$15; 733". 


775. 


$ 4,827. ?>10,90'; 


The Comptroller of Accounts advises that if City Council 
approves the requested extensions of temporary ataff lifted 
above - estimated net cost to City, $10,907. - that authority 
be granted to provide necessary funds from Contingency Reserve. 

The Director of Personnel advises that he has reviewed the 
requested extensions of temporary staff with the Bu:;inc.;^j 
Manager of the Municipal and Regional Employees Union and he 
is in full agreement. 

NOTE ; Application will be made to the Province for cost 
sharing on Item 2 above - 6 temporary Social Service Ajsijtant ] 


RECOI^TENDATIONS. 

1) Authority be granted to retain the following temporary staff: 

(a) 4 Clerks III under the Local Initiative program at 

no final cost to the City; 

(b) 6 Social Service Assistants I terminating Dec. 31, l'>72; 

(c) 2 Social Service Assistants 1-A terminating Dec. 31,1972 

2) Authority be granted to provide required funds from 
Contingency Reserve. 

YOUR BOARD RECOMMENDS that Council approve the foregoing 
recommendations of the Director of Welfare and Rehabilitation. ' 


(continued) 
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Extension of Temporary Staff 
(continued) 


MOVED by Alderman Hardwick, 

TEAT the recommendation of the Board of Administration, 
contained in the foregoing report, be approved. 

- CARRIED. 

L. Engineering Dept. Reductions Due to 
Strike - Street Maintenance and 
Catch Basin Cleaning 

Under date of August 11, 1972, the Board of Administration 
submitted the following report: 


'The City Engineer reports as follows: 

"On June 20, City Council approved a resolution authorizing 
'appropriate blanket reductions of the revenue budget' to reflect 
unspent funds as a result of the strike. During the review of budget 
reductions occasioned by the strike, the Engineering Department requested 
that certain accounts for street maintenance and catch basin cleaning be 
exempted from this policy. The Board of Administration instructed that 
the policy be followed, but that a report on this subject be forwarded 
to Council. 

STREETS BRANCH BUDGET 

As a result of this budget adjustment, several appropriations for 
pavement maintenance work were reduced by a total of $103,300. It is 
pointed out that the necessity to repair pavement defects still exists 
in spite of the strike. 

The favourable weather this summer has enabled %he maintenance program 
to proceed at a rapid rate and it is estimated that all the funds originally 
appropriated in the 1972 budget can be spent this year on necessary main- 
tenance work without resorting to overtime. Any defects not repaired this 
year will deteriorate in the forthcoming winter and repair costs will be 
higher next year. 

I therefore RECOMiAIEND that Council restore the $103,300 to the appropriate 
Streets Branch appropriations (accounts 8034/2874 to 8034/2892) in order that 
as many defects as possible can be corrected before the streets are subjected 
to winter conditions. 

CATCH BASIN CLEANING 

The budget adjustment reduced the funds provided for catch basin 
cleaning in 1972 from $118,700 to $102,100. However, the strike did not 
reduce the need for catch basin cleaning. In fact, a great deal of material 
which would normally be picked up by street cleaning crews accumulated on 
the street and washed into the catch basins. As a result, the catch basins 
axe in worse condition than they would have been normally. The seriousness 
of the condition has been confirmed by physical inspection of the catch basins 
by the Sewers Superintendent. 

It is imperative that these catch basins be cleaned before the onset of 
rainy conditions. If they are not cleaned, citizens will be inconvenienced 
by flooded streets, and private property may become flooded, possibly generat- 
ing claims against the City. Further, grit will be washed into the sewer 
system which must be cleaned out, at a cost several times that of catch basin 
cleaning. 


I RECOMMEND that Council restore the $16,600 reduction made to cover 
the strike period giving a total authorized expenditure of $118,700 
(Accounts 8142/9342 and 8142/9344). " 

Your Board REO0MMEN15S the foregoing recommendations of the City Engi- 
neer be adopted, ' 


(continued) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 

Engineering Dept. Reductions Due to 
Strike - Street Maintenance and Catch 
Basin Cleaning (continued) 

MOVED by Alderman Adams , 

THAT the recommendation of the Board of Administration in 
the foregoing report be approved. 

- CARRIED. 


COMMITTEE OF THE WHOLE 

MOVEID by Alderman Adams , 

THAT the Committee of the Whole rise and report. 

- CARRIED. 

MOVED by Alderman Adams, 
SECONDED by Alderman Hardwick, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED. 


BY-LAWS 

1. BY-LAW TO AMEND BY-LAW #3575, BEING THE 
ZONING AND DEVELOPMENT BY-LAW 

(E/S Victoria Dr. between 48th and 49th Aves . ; 
N/S E. 16th Ave, between Watson & Sophia Sts.) 

MOVED by Alderman Bird, 
SECONDED by Alderman Broome, 

THAT leave be given to introduce a By-law to amend By-law 
No. 3575, being the Zoning and Development By-law, and the By-law 
be read a first time. 

- CARRIED. 

MOVED by Alderman Bird, 
SECONDED by Alderman Broome, 

THAT the By-law be read a second time. 

- CARRIED. 

MOVED by Alderman Bird, 
SECONDED by Alderman Broome, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Deputy 
Mayor in the Chair. 

- CARRIED. 

MOVED by Alderman Bird, 

THAT the Committee of the Whole rise and report. 

- CARRIED. 


(continued) 
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BY-LAWS (cont'd) 

BY-LAW TO AMEND BY-LAW NO. 3575, BEING THE 
ZONING AND DEVELOPMENT BY-LAW 

(E/S Victoria Dr. between 48th and 49th Aves.' 
N/S E. 16th Ave. between Watson and Sophia Sts.) 
(continued) 

The Coinmittee then rose and reported the By-law complete. 

MOVED by Alderman Bird, 
SECONDED by Alderman Broome, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED. 

MOVED by Alderman Bird, 
SECONDED by Alderman Broome, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED. 

(The By-law received three readings.) 

2. BY-LAW TO AMEND BY-LAW NO. 3614, BEING 
THE LOCAL IMPROVEMENT PROCEDURE BY-LAW 
(to provide for mixed Commercial and 
Multiple Dwelling Districts) 

MOVED by Alderman Rankin, 
SECONDED by Alderman Broome, 

THAT leave be given to introduce a By-law to amend By-law 
No. 3614, being the Local Improvement Procedure By-law, and the 
By-law be read a first time. 

- CARRIED. 

MOVED by Alderman Rankin, 
SECONDED by Alderman Broome, 

THAT the By-law be read a second time . 

- CARRIED. 

MOVED by Alderman Rankin, 
SECONDED by Alderman Broome, 

THAT the Council do resolve itself into Committee of the 
Whole, to consider and report on the By-law, His Worship the 
Deputy Mayor in the Chair. 

- CARRIED. 

MOVED by Alderman Rankin, 

THAT the Committee of the Whole rise and report. 

- CARRIED. 

The Committee then rose and reported the By-law complete. 

(continued) 
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BY-LAWS (cont'd) 

BY-LAW TO AMEND BY-LAW No. 3614, BEING 
THE LOCAL IMPROVEMENT PROCEDURE BY-LAW 
(to provide for mixed Coimnercial and 
Multiple Dwelling Districts) - cont'd 

MOVED by Alderman Rankin, 
SECONDED by Alderman Broome, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED. 

MOVED by Alderman Rankin, 
SECONDED by Alderman Broome , 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED. 

(The By-law received three readings.) 

MOTIONS 

A. Expropriation of Real Property 
(1636 Napier Street) 

MOVED by Alderman Linnell, 
SECONDED by Alderman Bird, 

THAT, WHEREAS the City of Vancouver desires to acquire that 
certain parcel or tract of land and premises situate in the City 
of Vancouver, in the Province of British Columbia, more 
particularly known and described as follows: 

Lot 6 
Block 38 

District Lot 264A 

Group 1, New Westminster District 
Plans 717 and 1771 - 1636 Napier St 

pursuant to its powers under section 204(j)(vi) of the "Vancouver 
Charter," Statutes of British Columbia 1953, Chapter 55, and 
amendments thereto; 

AND WHEREAS the City of Vancouver has failed to come to an 
agreement with the owners of the real property aforesaid as to 
the terms of acquisitions thereof; 

THEREFORE BE IT RESOLVED that the real property aforesaid be, 
and the same is, hereby expropriated by the City of Vancouver. 


- CARRIED. 
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MOTIONS (continued ) 

B. Allocation of Lands for Highway 

Purposes: 8263 and 8269 Granville St. 

MOVED by Alderman Bird, 
SECONDED by Alderman Phillips, 

- THAT WHEREAS the registered owners have conveyed to the 
City of Vancouver, for highway purposes, the following 
described lands: 


1. East 10 feet of each of Amended Lot 1 (see 85791-L) and 
amended subdivision 2 (see 140234-L) , both of Lot 1, Block 1, 
District Lot 325, Group 1, New Westminster District, Plan 
2080, 

(8263 & 8269 Granville Street) 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for highway purposes. 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated 
for highway purposes, and declared to form and constitute 
portions of highway. 

- CARRIED. 

1 . Dogs on the Beaches and Parks 

At the Council meeting of August 1, 1972, Notice was called 
on the following Motion. 

MOVSD by Aid. Phillips, 
SECONDED by Aid. Calder, 

THAT WHEREAS the problem of dogs on the beaches and parks 
is a sticky matter which should not be sidestepped by Council ; 

THEREFORE BE IT RESOLVED THAT the General Purposes Committee 
hear suggestions from the S.P.C.A., Pound, Park Board and other 
interested parties with a view to cleaning up the situation. 


The motion was put and LOST . 

At this point, consideration was given to the request of 
the Park Board that a delegation be heard by Council respecting 
additional pound staff, as a result of the problem of dogs on 
beaches and in pools. 

MOVED by Alderman Sweeney, 
SECONDED by Alderman Bird, 

THAT the delegation be heard at an appropriate time. 


- CARRIED. 
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ENQUIRIES AND OTHER MATTERS 


Alderman Sweeney: enquired what is proposed on Watson 

Watson Street Street from Broadway to 17th Avenue, 

regarding lighting , paving and curbing . 


The Deputy Mayor directed the enquiry 
to the City Engineer for report. 

Alderman Phillips: advised that the Charitable Solicita- 

Charitable Solicitations tions Committee met this morning, and 

Committee authority is requested for the License 

Inspector to place an advertisement in 
the daily newspapers, informing charities 
of the new procedure in respect of 
soliciting for charity. Further, that 
authority be given to the License 
Inspector to insert an appropriate ad- 
vertisement with regard to present 
regulations pertaining to door-to-door 
canvassing for home repairs. 


MOVED by Alderman Sweeney, 
SECONDED by Alderman Linnell, 

THAT authority be granted accordingly. 

- CARRIED. 


Alderman Wilson: referred to truck noise in Vancouver 

Truck Noise and particularly at night, largely 

caused by the increase in containerized 
traffic. The Alderman enquired as 
follows : 

(a) What streets have been designated as 
truck routes? 


(b) Are the police issuing tickets to the 
operators of trucks using other than 
designated streets? 

The Alderman asked the Council be given 
a comprehensive report on action being 
taken by the City in matters pertaining 
to truck noise, and confining trucks to 
specified routes. 

The Deputy Mayor directed the Board of 
Administration advise on these matters. 
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NOTICE OF MOTION 

The following Notices of Motion were submitted and recognized 
by the Chair . 

1. Lands as "Green Belt": 

University Endowment Lands 

MOVED by Alderman Sweeney, 
SECONDED by Alderman Bird, 

That WHEREAS Undeveloped land (1700 Acres) in the University 
Endowment Lands is intended to provide endowment revenue for the 
Tri-Universities Fund, 

AND WHEREAS disposition of said lands has not been satisfactorily 
resolved, as concepts previously proposed were impractical as a 
source of endowment revenue, 

AND WHEREAS it is desirable to create a "Green Belt" in the lands 
to remain as such in perpetuity, 

AND WHEREAS the Government of British Columbia, on March 17th, 1972 
passed Bill No. 18 -"Green Belt Protection Fund Act" providing funds 
"to acquire land for the purpose of establishing and preserving green 
belt areas throughout the Province." (Copy of Bill 18 attached) 

THEREFORE BE IT RESOLVED that Vancouver City Council petition the 
Minister of Finance of the Province of British Columbia to provide 
necessary monies from the Green Belt Protection Fund for acquisition 
of undeveloped lands in the University Endowment Lands. 

AND BE IT FURTHER RESOLVED that such lands be transferred to 
the care, custody and management of the Vancouver Board of Parks and 
.Public Recreation, to be maintained in perpetuity as a "Green Belt" 

(Acceptance of this proposal will "effectively - 

A. Preserve undeveloped endowment lands in perpetuity 
as a "Green Belt" area. 

B. Provide endowment revenue for the Tri-Universities Fund 
by way of transfer of monies from tne Green Belt 
Protection Fund.) 

(Notice ) 


2. Local Initiatives Program: 
Winter Projects 

MOVED by Alderman Phillips, 

THAT, WHEREAS the Federal Government will probably introduce 
another winter program similar to the Local Initiatives Program; 

AND WHEREAS the City was able to make use of the LIP last winter 
to perform many useful tasks at great savings to the City taxpayers; 

THEREFORE BE IT RESOLVED that suggestions for winter programs 
to be initiated by the City be received from both staff and alder- 
men by September 15, 1972, for evaluation by Council. 

(Notice) 


The Council adjourned at 5:15 p.m. 


BOARD OF ADMINISTRATION .... (WORKS) 1 

August 11, 1972 

The following Is a report of the Board of Administration: - 


WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 

RECOMMENDATIONS ; 

1. Concrete Steps On Boulevard Replacing Wood 
Steps Access to Apartment Building 

"A wood frame apartment building has existed for many years at 
524 Keefer Street. The front of the building is located on the street property 
line, and entrance to the building, approximately 4 feet above sidewalk grade, 
has been by means of wooden steps which extend out nearly to the 6 foot wide 
City sidewalk located 3 feet from the property line. 

The steps have deteriorated and the apartment owner, Mrs. Yee Moi Au, 
has requested permission to replace them with concrete. In view of the fact that 
this is an old structure and wooden steps have existed for many years, it is 
appropriate to permit the installation of concrete steps on the boulevard. 

I RECOMMEND that: 

(a) permission be granted subject to the Encroachment By-Law 

(b) the annual charge be nil." 

Your Board RECOMMENDS that the foregoing be approved. 


2. Anighdment To Plumbing By-Law No. 4068 Fees For Building Sewer Extensions 

The City Engineer reports as follows: 

"Connection Fees for Building Sewer Extensions 

The scale of fees set forth in Sections 1.4.16 (2 & 3) and 1.4.20 
set by Council on May 5, 1970 and September 29, 1970, should be amended as follows 
to meet the increasing average cost of installing building sewer extensions. The 
proposed scale is based on analyses of costs for 1971 and first half of 1972. 

Higher costs have resulted from increasing labour, material and 
equipment charges . 

To prevent deficits accimulating and provide for increasing costs 
anticipated in 1972/73, the fee scale charged should be as follows: 




Present 

Proposed 

Increase 



Fee 

Fee 


One 

and two family dwelling 

• 

$400 

$500 

$100 

(a) 

4" in diameter 

$500 

$600 

$100 

(b) 

6" in diameter 

$650 

$800 

$150 

(c) 

8" in diameter 

$800 

$1,000 

$200 

(d) 

10" in diameter 

$900 

$1,200 

$300 

(e) 

12" in diameter 

$1,000 

$1,400 

$400 

(f) 

15" in diameter 

$1,200 

$1,600 

$400 


cont 'd . 
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Clause # 2 continued : 

The City Engineer RECOMMENDS that: 

(I) Sections 1.4.16 (2 & 3)and 1.4.20 of the Plumbing By-Law No. 4068 be amended 
as follows: 

1.4.16 (2) For $400 substitute $500. 

1.4.16 (3) (a) For $500 substitute $600. 

(b) For |650 substitute $800. 

(c) For $800 substitute $1,000. 

(d) For $900 substitute $1,200. 

(e) For $1,000 substitute $1,400. 

(f) For $1,200 substitute $1,600. 

(g) For $450 substitute $500. 

(h) For $1,200 substitute $1,600. 


(II) Section 1.4.20 

(1) For $250 substitute $300. (New wye - twin sewer) 

(2) For $25 * substitute $100. (New ^e - single sewer) 

* This charge has been nominal to the present. The new 
charge will recover costs." 

Your Board RECOMMENDS the foregoing recommendation of the City Engineer be 
adopted and that the normal notification to contractors be made. 


3. Closure and Leasing of Spruce Street North of 7th Avenue - Purdy Chocolates 

"R.C. Purdy Chocolates plant is on the northwest comer of 7th 
Avenue and Spruce Street. The company has renovated the factory and landscaped 
the front of their property. The access to the plant has been off Spruce Street 
for over 20 years. This access has been improved by the company. 

Spruce Street is not open to vehicular traffic except for the Purdy 
access, because of the excessive grade from 7th Avenue to 6th Avenue. The City 
has a bulkhead midway between 7th Avenue and 6th Avenue with steps alongside for 
pedestrian traffic. A pathway meanders down Spruce Street from 7th Avenue to 
the steps. The east 13 feet of the street is fenced in by the owner of the pro- 
perty on the northeast corner. The remainder of the street is in a rather un- 
kept condition with a dirt area used by children to play on. 

Purdy Chocolates has requested a lease of the portion of street 
abutting their property. They wish to improve their access, to landscape the 
balance of the lease area, provide a more satisfactory pathway for pedestrian 
traffic and have a small area for a childrens' playground. 

Spruce Street north of 7th Avenue is surplus to the City's normal 
highway requirements. 

I RECOMMEND that the west 53 feet of Spruce Street between 7th 
Avenue and the northerly limit of Purdy Chocolates property (Lot 11, Block 294-, 
D.L. 526) be closed, stopped up and leased to R.C. Purdy Chocolates Ltd. subject 
to the following conditions . 

(a) The lease area to be used only for access of Purdy' s, pedestrian 
access to the stairway, landscaping and children's play area all 
to the account of the lessee. 

(b) The term of the lease to be 15 years at a nominal rental of $15.00 
for the term and subject to renewal. 

(c) Cancellation of the lease on a one year notice if the street is 
required for municipal purposes. 

(d) Pedestrians to have access over the lease area on a well kept 
pathway to existing stairway. 

cont 'd , . , , 
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Clause #3 continued; 

(e) The existing stairway and bulkhead are excluded from the lease as 
they remain the responsibility of the City. 

(f) Any childrens' play area to be the responsibility of the lessee. 

(g) The City to be relieved of all liability. 

(h) The leased area to always be kept in a neat and tidy condition. 

(i) The City to maintain the right of entry at all times for the instal- 
lation and repair of all utilities and the bulkhead. 

(j) The existing barricade at 7th Avenue to remain. 

(k) An agreement satisfactory to the Corporation Counsel and City Engineer." 
Your Board RECOMMENDS that the foregoing be approved. 


4.. Closing of Leme South of A5th Avenue Between Maple Street and Cypress Street 

"Magee Secondary and Maple Grove Elementary Schools occupy the site 
bounded by Maple Street, 4.9th Avenue, Laburnum Street, 47th Avenue, Cypress Street 
and 45th Avenue. Part of the site is in the name of the School Board while other 
lots are still in the name of the City. There is also an old lane allowance within 
the site. Part of 46th Avenue is closed but has not been consolidated with abutting 
lands. It is proposed that three individual sites be created for the two schools 
and a joint play field. The lane allowance is surplus to the Citys highway require- 
ments . 

I RECOMMEND that the lane outlined red, green and blue on plan margin- 
ally numbered LF6I85 be closed, stopped up and conveyed to the School Board and 
that the said closed lane be subdivided with the abutting lands." 

Your Board RECOMMENDS that the foregoing be approved. 


5. Request For Tree Planting On Portions Of Robson Street and Howe Street 
Abutting Hotel Grosvenor Property 

"Mr. GoE. Baynes, President of the Hotel Grosvenor has submitted a 
letter of application with accompanying sketch plan, requesting the placing of 
trees abutting the curb fronting his property. The locations are on the south 
side of Robson Street, Howe Street to the lane east and on the east side of Howe 
Street - Robson Street to approximately 375 feet south. 

The trees will be selected and planted by the Park Board, and the 
locations will be determined by the Engineering Department, with costs borne 
by Hotel Grosvenor. 

I RECOMMEND that: 

(a) Boulevard trees be planted by the Parks Board at the above locations; 

(b) The total cost of the project be borne by the Hotel Grosvenor; 

(P) The City to assume ownership of the trees when they have been 

planted and the Superintendent of Parks to be responsible for main- 
taining the trees at an estimated average annual cost of $80.00, such 
amount to be added to Park Board annual budget for tree maintenance." 


Your Board RECOMMENDS that the foregoing be approved. 
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6. Bus Stop Shelters 

" The current Five Year Capital Works Program includes $100,000 for 
the construction of bus shelters at an annual expenditure of $20,000. 

On January 11, 1972, Council approved an expenditure of $4-, 000 in 
advance of the 1972 Capital Budget to provide shelter at the P.N.E. parking area 
for the Park and Ride patrons. As it would be desirable to construct and place 
the balance of the 1972 shelters prior to the onset of inclement weather, I 
recommend that the remaining $16,000 of the bus shelter appropriation for 1972 
be approved in advance of the 1972 Capital Budget." 

Your Board RECOMMENDS that the foregoing be approved. 


7 . Additional Street Lights for Rupert-Cassiar Diversion 
The City Engineer reports as follows: 

"The project for the widening of the Rupert-Cassiar Diversion 
from 1st Avenue to a point approximately 800 feet north includes funds for 
relocating the existing standard davit type street lights which are all 
located on the west side. 

To provide adequate illumination for the wider roadway I consider 
it necessary to install additional standard davit type street lights, on the 
east side. 

The abutting property is adjacent to Rupert Park and is all City-owned. 
I estimate the cost of the additional street lights to be $5,600. 
Funds are available in the 1971 Street Lighting Capital Budget. 
I RECOMMEND: 

1. That standard davit type street lights be installed on the east 
side of the Rupert-Cassiar Diversion from First Avenue to a point 
approximately 800 feet north. 

2. That $5,600 be appropriated from Account 0217/7902, 'Replace 
Lighting Local Improvement Unallocated. ' " 

Your Board RECOMMENDS the foregoing recommendation of the City 
Engineer be adopted. 

8. Attack Warning Signal Agreements 

The Corporation Counsel submits the following report: 

"The local Canadian Army Headquarters has written 
requesting the renewal of the following Attack Warning 
Signal Agreements which expired February 29, 197 2, 
except for Location No. 32A which expired April 30, 
1972: 

Siren #17A North East side of 51st Ave. at Eraser 

32A Lane off Chester St. near S.E. Marine Dr. 

147 Lane near Blanca St. & 5th Ave. 

151 North side of lane south of junction of 
Peveril, Columbia & 26th Ave. 

153 South side of lane south of Kitchener St. 
end near Rupert St. 


cent 'd 
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Clause #8 continued; 

'Hhe renewals would be for a further term of five years 
from March 1, 197 2, and in the case of Location No. 32A 
from May 1, 197 2, with an option in favour of the Crown 
for a further renewal of five years from 1977. The con- 
sideration for each of these agreements would be the sum 
of $1.00 per year, as in the previous agreement. 

This matter has been discussed with the Assistant City 
Engineer, Electrical Division, and we would recommend 
execution of the agreements covering the sirens at the 
aforementioned locations. " 

YOUR BOARD RECOMMENDS that the foregoing report of the Corporation 
Counsel be adopted. 

INFORMATION 

9. C.U.P.E. Resolution Concerning the use of 
Diesel Fuel for Pollution Control 

The City Engineer reports as follows: 

"In a letter to His Worship the Mayor dated April 27, 1972, the 
Canadian Union of Public Employees requested that the City consider a 
resolution passed by C.U.P.E. membership as follov/s: 

' RESOLUTION # 45 

WHEREAS one of the major polluters of the air 
is the internal combustion enij'ine, and 

WHEREAS diesel-fuelled engines release fewer 
hydrocarbons into the air; 

THEREFORE BE IT RESOLVED that this 8th Convention 
of the B.C. Division, C.U.P.E,, initiate an approach 
to all Municipalities with the purpose of persuading 
them to purchase, in future, diesel-fuelled units 
and convert to propane or diesel fuel those units 
already in service. 

C.U.P.E. Local 389. ' 

In September, 1969, City Council instructed the Engineering Department to 
investigate the possible economies and reduction in air pollution which would 
result from the use of propane fuel in the City fleet. The Department carried 
out a comprehensive review of the characteristics of various fuels including 
diesel and natural gas, as well as propane. Council approved continued operation 
of two propane-powered test trucks, and utilization where practicable of diesel 
units in the truck fleet. Since then, the Engineering Department has significantly 
increased the number of diesel units in the truck fleet and has established diesel 
power as virtually standard throughout the equipment fleet. 

These past studies and policy decisions make it apparent that the City has been 
concerned with exhaust emissions from its vehicles for some time, and has already 
adopted a policy of use of diesel vehicles where feasible. The recent C.U.P.E. 
resolution therefore is compatible with established City policy. 

Council may wish to forward a copy of this report to the Canadian Union of 
Public Employees." 

Your Board submits the matter to Council for INFORMATION. 

(Copies of the C.U.P.E. letter dated April 27, 1972, are circulated 
for the information of Council) 
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RECOMMENDATIONS 


10 . Columbia-Quebec Connector; Dredging 

The City Engineer reports as follows: 


"As part of the filling of the Columbia-Quebec Connector, the 
City is committed, by agreement, to certain works related to an 
unloading dock and conveyor system for LaFarge Ltd. These works 
are now nearing completion and dredging is required before the 
system can be made operational. The City's share of these costs is 
estimated to be $20,000. Funds are allocated for this purpose in 
the Columbia-Quebec accounts. 

I recommend that the sum of $20,000 be appropriated to account 
code No. 142/1615 to carry out these works." 

Your Board RECOMMENDS the foregoing report of the City 
Engineer be adopted. 


11 . Commercial Crossing Agreements 


On June 20, 1972, City Council adopted the motion that**the Boai-d of 
Administration be instructed to review the policy of the City in requiring Street 
Crossing Bonds in Commercial areas with a view to: 

,a) Eliminating the requirement completely, 

.b) The possible requirement of a $10,00 Crossing Fee to be additional to the Business 
License if (a) is adopted, 

,c) An initial one time fee to cover Engineering costs involved in the proposed crossing," 

The City Engineer reports as follows: 

"For almost the life of the City, boulevard crossings to serve all establishments 
other than one and two family dwellings have required an agreement between the owner and 
the City, These agreements have been registered as a charge against the owner's interest 
:.n the property and if the owner has not wished to provide this security he has furnished 
i. bond in form and amount satisfactory to the Corporation Counsel, 


These agreements have served two functions: 


they indemnify the City against liability that might result from the existence or 
use of the crossing; 

they required the owner or bond holder to remove the crossing and restore the 
boxilevard to the satisfaction of the City Engineer when the crossing is no longer 
needed or when ordered to do so by the City, 

The Corporation Counsel advises that at the present time the number of 
rossings being processed to accommodate the new developments in the City has placed a 
workload on the Law Department which is out of proportion to the benefits enjoyed by 
the City aind that the protection against potential liability is no longer of any 
significance. Furthermore, the savings in the cost of removing crossings does not 
justify the time and effort that is presently expended to achieve that result. 

P roposed Policy 


In view of the lengthy legal procedures required in processing agreements, it 
ib proposed to cancel the requirement of agreements for commercial crossings. As stated 
a Dove, the history of damage claims involving crossings indicates that the public 
liability protection of the agreements is no longer necessary. 

To avoid having the City bear the cost of removing abandoned crossings and 
rostoring the boulevards a levy of $25,00 per crossing will be collected from the 
a])plicants at the time the crossing permits are issued. This annual revenue, based on 
the number of crossings approved in 1970 and 1971, is estimated to be approximately 
${1,000, This money would be accumulated in a Crossing Removal account, ¥hen the removal 
o;' crossings becomes necessary the work would be done by City forces and the costs would 
be borne by the Crossing Removal account. Examination of the adequacy of this charge 
in the future, as costs increase, would be subject to regular review, cont'd. 
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If this charge is implemented, the cost to the public will remain approxj.mately 
tlhe same as it is now. It will however, be of great benefit to the public in that there 
will be no delay occasioned by legal formalities and individuals will not have charges 
placed against their property or alternatively will not be required to obtain bonds and 
pay the premiums for such bonds. 

It is anticipated that very few crossings installed under this procedure will 
tie abandoned in the next few years and the account should have only a few withdrawals 
curing this period. The account will be used to replace abandoned crossings where no 
further vehicle access to the prop)erty is required. Where reconstruction or relocation 
of crossings or renovation of the boulevards is requested, the applicant will have to 
agree to remove disused crossings at no expense to the Gity before his application is approvec 
In other words, it is only the crossings that the Gity wants removed that will be paid for 
out of this account. 


The existing agreements and bonds covering commercial crossings will rer^in 
in effect for the life of the crossings which they cover. In summary, it is 
anticipated that the fund will be used for less than 10 abandoned crossings each 
year. 

Proposed Procedure 

The following procedure is proposed: 

1. The Engineering Department win continue to examine crossing applications and 
revise (when necessary) the accompanying crossing plan. 

2. The current practice of obtaining the approval of the Zoning Planner of the 
Permit and License Department will continue. 

3. The application will be approved and the crossing permit issued by the City 
Engineer immediately all requirements have been met and the approval of the 
Zoning Planner has been received. 

4. At the time the permit is issued the applicant shall pay the following charges: 
(in addition to all installation costs), 

a) $25.00 per crossing in lieu of an agreement, to be credited to the Crossing 
Removal Account, (new charge) 

b) continue to pay $10.00 in lieu of annual rental for the normal width and 
number of crossings. 

c) A charge of $30.00 per foot for excess width of any crossing over 36 feet 
measured at the curb (new charge replacing existing annual charge of $2.00 
per ft.) 

5. An abandoned crossing will be removed and the boulevard restored by the City 
Engineer and the costs charged against the Grossing Removal Account, 

I HECOMMEMD that: 

1. The reqiiirement for agreements covering commercial crossings be discontinued. 

2. The procedure for administering and charging for commercial crossings be as 
outlined in this report. 

3. All existing commercial crossing agreements remain in existence for the life of 
the crossings covered by the agreement, 

if. The Corporation Counsel be instructed to prepare the necesssry By-Law changes.** 

Your Board RECOMMENDS the foregoing recommendation of the City Engineer be 

adopted. 


FOR COUNCIL ACTION SEE HGl{S).l^^.r...t^yy 
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SOCIAL SERVICE AND HEALTH MATTERS 
RECOMMENDATIONS 

1. Skid Road Housing 

On November 25, 1971, the Standing Committee on Health & Welfare met with 
representatives of the Vancouver Legal Assistance Society and senior officials of 
the City of Vancouver regarding Skid Road housing conditions. Many recommendations 
were approved by Council on December 7, 1971, one of which was as follows: 

"That the following recomnendation of the Director of Social Planning/ 
Coiwmnity Development be referred to the Medical Health Officer, the 
Director of SP/CD, the Director of Welfare Services, and the Director 
of Planning for report back; the report to be under the direction of 
the Medical Health Officer. 

'Since a policy of stringent enforcement of the Fire Bylaw and Lodging 
House by-law as amended will result in a reduction of low cost bousing 
stock presently occupied by derelicts and difficult to house persons, 
SP/CD report to Council on the feasibility of establishing residential 
accommodation for derelicts and other difficult to house men and women. 
This report shall evaluate similar accommodations in other parts of 
Canada as well as in other countries, recommend methods of administration, 
suggest suitable sites, determine whether it is preferable to proceed by 
new construction, renovation, conversion or leasing of rooms and estimate 
costs . " 

The Medical Health Officer reports as follows: 

"I have convened a series of meetings involving the staff of the Department 
of Social Planning, the Department of Welfare & Rehabilitation, the Department of 
Veterans' Affairs, the Planning Department, and the Board of Parks & Public Recreation, 
in order to develop a comprehensive approach to the problem of accommodating derelicts 
and other difficult to house men and women in the Skid Road area. 
The meetings produced agreement on the following points - 
(a) Experience elsewhere in Canada and In other countries has not been 
found to be specifically useful when applied to the situation in 
the Vancouver Skid Road area because of differing cultures, laws, 
a different scale of problem and different resources. 

Cb) A large facility to house men and women who create problems in the 
existing lodging houses is not desirable, whereas a smaller facility 
(to accommodate 50-75 persons) is desirable. 

Cc) New construction would be necessary to create an appropriate residential 
facility that Is not easily damaged. Renovation of any existing 
building in the area is not economically feasible because of the 
special type of construction required. 

(d) A residential facility for these persons need not contain meal ser- 
vices if it were located within approximately four blocks of a meal 
service now participating In a City contract (e.g. Alpine Cafeteria 
on Union Street). 


Cont'd. 
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(e) Residents of this special facility would, therefore, be accommo- 
dated on the basis of meals and lodgings, plus comforts allowance. 
They would have service from the Welfare & Rehabilitation Depart- 
ment or the Department of Veterans' Affairs towards rehabilitation 
and would not, therefore, permanently reside in the facility, but 
would likely be housed on a month-to-month basis. Placement in 
other suitable accommodation would be supervised, but relapsing 
behaviour would lead to re-entry. 

(fj The meetings agreed that this program would cater to many of the 

difficult persons that are now scattered over several lodging houses, 
thus enabling some problem lodging houses to operate at a level 
more acceptable to the Health Department. 

(g) There was additional agreement that a cooperative program of more 
intensive supervision by both the Department of Welfare & Re- 
habilitation and the Department of Veterans' Affairs would bring 
most derelicts under a meals and lodging program. This has already 
been begun by DVA staff, as a result of these meetings. 

(hj There was total agreement that there should be concomitant develop- 
ment of a new recreation program for Skid Road inhabitants using 
existing facilities (e.g. Alpine Cafeteria in evening hours) and 
perhaps facilities built into the proposed new residential building. 
This would be the first organized public recreation program in the 
downtown East side. The staff of the Board of Parks & Public Re- 
creation estimate the costs of this program (under the supervision 
of the Recreation Director for Strathcona) as follows - 

Full-time Assistant Project Director II — $ 9,800. 

(Pay Grade 18) 

Half-time clerk 5,500. 

$15,300. 

Plus fringe benefits @ 13% - — 1 ,700. 

$17,000. 

Rent, supplies, etc. 5,500. 

TOTAL: $22,500 . 

The recreation project would be geared to the past activities and job 
skills of Skid Road inhabitants. 

(i.) In consultation with Central Mortgage & Housing Corporation the Plan- 
ning Department estimate that a 50-place supervised residence could 
be built for $10,000. per housekeeping unit, including land, on the 
basis of design for ease of cleaning, proofing against fire and 
vandalism. It is believed that this facility could be built under 
the National Housing Act, Section 40 (75% CMHC, 25% Province of 
British Columbia), with operating losses shared 75% Federal, 12.1/2% 
by the Province and 12.1/2% by the City. If responsibility for this 
project were assumed by the Greater Vancouver Regional District, the 


Cont'd. 
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local share of operating losses would be borne by the District. 
(Council, August 24, 1971, agreed to request the Greater Vancouver 
Regional District to assume the operating losses for existing and 
approved projects within the City boundaries and the District earlier 
this year acceded to this request. At the same time, the Council 
decided to continue to initiate public housing within the City 
boundaries, for special purposes and to request the Regional 
District to accept the local share of operating losses for such 
projects when they are completed. The housing project proposed 
in this report falls in this latter category). 

The staff participating in this review recommend - 

A. That the City of Vancouver, in consultation with the Province of 
British Columbia and Central Mortgage & Housing Corporation 
develop a 50-place supervised residential facility in the downtown 
area - 

(i) preferably within walking distance of food services to avoid 
major built-in facilities, 
(ii) to include activity and lounge areas, 
(ill) to a standard for particular ease of cleaning and proofing 
against vandalism and fire, 

and that the Planning Department be asked to coordinate this 
task and report back to Council on specific plans. 

B. That the Board of Parks & Public Recreation prepare a more detail- 
ed proposal for a Skid Road recreation program for consideration 
by Council . 

C. That the Department of Welfare & Rehabilitation, in cooperation 
with the Department of Veterans' Affairs, continue to expand the 
current practice of supervising food and lodgings of persons unable 
to manage their own affairs. 

D. A Steering Committee continue to coordinate planning of this facility 
under the direction of the Director of Planning. This committee 
should meet with agencies and individuals working and living in the 
downtown East side." 

^our Board RECOMMENDS acceptance of the above report of the Medical Health Officer. 
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2. Changes to System of Emergency Cheque Production 


The Board of Administration has received the following report 
from the Director of Welfare and Rehabilitation Department: 

"In January of 1971 » the Welfare and Rehabilitation Depart- 
ment installed two Burroughs accounting machines to be used for the 
preparation of emergency cheques and for preparing data in punch card 
form for subsequent computer processing. The card punches which 
were connected to these machines proved to be mechanically unreliable 
and were recently replaced for a trial period with paper tape punches. 
These paper tape punches are operating satisfactorily, however, they 
do cause a change in procedures. Since the City's computer system 
cannot read paper tape, it is necessary to convert the paper tape 
to magnetic tape. There is an additional monthly cost of about 
$150,00 involved in this conversion, for the delivery service and 
computer service bureau. The rental charges on the Burrough machines 
have been reduced by $355»00 per month, which will produce a net 
annual saving of about $2400, For the remainder of 1972 the 
savings will be about $1000,00, 

I recommend that approval be given for these 
changed procedures and further that the necessary contract for 
the use of the IBM Computer Service Bureau be signed, subject 
to Corporation Counsel approval, and that the 1972 appropriation 
for account be reduced by $1000," 

TOUR BOARD RECOMMENDS that the recommendation of the 
Director of Welfare and Rehabilitation be approved. 


3. A YWCA Programme for the Sunset Area 
Purchase of Outside Services 


This report recommends purchase of service from the 
YWCA of $3,500.00 to continue the development of 
children's programmes begun under the Local Initiatives 
Programme by the YWCA in the Sunset local area. The 
funds would come from the Department of Social Planning/ 
Community Development already approved 1972 Budget for 
the Purchase of Outside Services. The programme will 
cover four months, September 1 to December 31, 1972. 
Application for Cost Sharing under the Canada Assistance 
Plan has been made which if successful will reduce the cost 
to the City by $1,500.00 for a total expenditure of $2,000. 


The Director of SP/CD reports as follows: 

"The YWCA has been one of the most co-opetat ive and active agencies 
in the Fraserview Killarney Local Areas. This agency responds to 
community needs and works in conjunction with other local services. 
Last January they received a Local Initiatives grant which allowed 
them to develop children's programmes in association witli five 
elementary schools in the Sunset area. 

Sunset, the third local area within the new South District''" bouiul- 
aries has had a very low level of most social services. Thus 
staff^ working from the new Fraserview Neighbourhood Centre in 
the Library have begun to focus some attention on the Sunsel area. 
In co-operation with the schools. Metropolitan Health, local 
churches, the Sikh Temple, and others active in the area, new 
programmes and services are being developed. 


Cont'd. 
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The particular programmes developed by the YWCA in conjunction with 
elementary schools have been especially needed for youngsters 
having social and behavior problems and for new East Indian children 
having language and cultural adjustment problems. There is a 
further need to work with high school counsellors who are concerned 
about their Grade 8 and 9 students also with cultural and ethnic 
differences and to enlist the support of the many churches and 
ethnic groups^ in the area. 


Budget 

The YWCA require $3,500.00 to carry on this programme over the 
four months - September to December. T^e Province has informed 
us that the YWCA is listed as an approved agency eligible for 
CAP sharing. The net cost to the City, to cover salaries and 
other shareable items ($3,000) and programme costs ($500) is 
$2,000. 

RECOMMENDATIONS 

(a) The Director of SP/CD recommends that the YWCA be engaged for 
the sum of $3,500 to carry on the children's programme referred 
to above in the Sunset area from September 1 to December 31, 
1972. The YWCA will make provision in their 1973 budget to 
maintain this level of service. Funds are available in the 
Department's Purchase of Outside Services account to cover the 
cost of this service. 

(b) If the Federal Government implements a Winter Works Program in 
1972-73, similar to the previous year's program, the Y.W.C.A. 
be required to apply for a Grant to fund this service and the 
City grant be reduced pro rata. In 1971, Federal Local 
Initiative grants were available commencing November 1st." 

Your Board of Administration submits the foregoing report and RECOMMENDS 
Council approval of its recommendations. 


See Appendix A for map of areas. 

> 

'Participating agencies are CAS, CFCS , FSC , City Welfare, Family 
Court (Probation), YWCA, nnd thr T,ocal Area Coiinri 1 of F r c\r.crv i r:-: 
Ki Harney . 

4n two or more elementary schools' the enrollment of East Indian 
children has exceeded 15%. These children have more problems with 
language and cultural adjustment than do their European counterparts. 
The East Indian population in South Vancouver is growing rapidly, 
li John Oliver High School the total number of cUhnic minoril.j 3S 
outnumber the Anglo-Saxon enroIlniGnt, the- larcjosl grcnip bojjv 
German Mennonites. In both cases those ethnic and cultural (iiiloi-- 
ences produce difficulties for the youngsters involved and inoro 
understanding of the differences is required by all concerned. 
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4 . Social Planner - Downtown East Side 

Your BOARD submits the following report of the Director of SP/CD: 
" Introduction 

This report recommends the establishment of a temporary position 
of Social Planner, in the Department of SP/CD, for a period of 
one year. Costs are shareable under the Canada Assistance Plan 
( CAP ) . 

Between February and December 1970, the Department of SP/CD 
employed a Skid Road Co-ordinator and carried out studies in 
the Downtown East Side. The findings and recommendations of 
these studies were reported to Council in 1971. During the 
past eighteen months the Department has not been able to provide 
social planning staff to Skid Road. Finding someone suitable for 
the task and acceptable to residents, social agencies, and merchants 
has been difficult. 

Proposal 

Such a person will be employed fulltime in Skid Road and unlike 
other SP/CD staff would be assignea no otner project responsibil- 
ities either in the Department of SP/CD or in other parts of the 
City. If, at the end of one year, there are indications that the 
job should be continued on a more permanent basis and built into 
the Department, this would be reported to Council. Otherwise, it 
could be renewed for an additional temporary period or terminated. 

Examples of the kind of responsibilities to be assumed by the 
person filling this position on behalf of the Department of SP/CD 
are as follows: 

taking the initiative for implementing some of the Housing 
recommendations approved by Council in 1971; 

assisting City officials and Skid Road field staff and 
residents plan for the successful opening of Oppenheimer 
Lodge in 1973; 

resolving some of the conflicting economic and social interests 
in the area; 

ensuring co-operative planning of social services and attempting 
to strengthen community spirit. 

The Acting Director of Personnel Services has reviewed the duties 
and responsibilities of this position and recommends that it be 
classified as a Co-ordinator, Local Area Services, Pay Grade 28 
($1,005 - $1,203 per month). This recommendation has been dis- 
cussed with the Bus;Lness Manager of the Municipal and Regional 
Employee's Union who concurs. The estimated cost of salary and 
fringe benefits for the twelve month period is $15,286, calculated 
at the mid step of the salary range. 

Recommendations 

The Director of SP/CD recommends Council approval: 

to establish a temporary position of Co-ordinator, Local 
Area Services (Skid Road Social Planner) for a period of 
twelve monthfi commencing St?ptember 15, 19 72; 

for the estimated expenditure of $15,286 for salary and 
fringe benefits from the Department of SP/CD ' s 'POSER' 
Account . 

Funds are available in the Department's approved 1972 budget to 
cover this expenditure. Application for CAP cost sharing will 
be made in the usual way through the Provincial Government." 

Your Board RECOMMENDS Council approval of the foregoing report 
and recommendations of the Director of SP/CD. 


i 450 
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CONSIDERATION 

5. Handicapped Housing Group 
Grant Request 

The Director of Social Planning/Community Development reports: 

"A group of paraplegics and quadraplegics have just recently 
organized themselves to try to solve their two most serious problems; 
namely, transportation and housing. They operate from quarters 
at 1345 S.W. Marine Drive rented from the Canadian Paraplegic' 
Association, on a budget of $9,500, which does not include salaries. 
(Copy of their budget attached - see Appendix.) Seven handi- 
capped persons are employed, mainly to help paraplegics find 
suitable accommodation. Success has been limited during the 
first few weeks of their efforts. 

People in wheelchairs are unable to ride buses. Few own or drive 
automobiles. The 'Bunny Bus', at $2.00 per person one way, is 
expensive. If the paraplegic is living on the Dependents 
Persons Allowance of $139 monthly, looking for employment or 
accommodation is very difficult. Trying to find accommodation 
without architectural barriers - curbs, stairs, narrow doorways, 
accessible kitchen and bathroom facilities - compounds their 
problem. 

The experimental, self-help program now being undertaken by the 
Handicapped Housing Group include the following: housing 
registry for handicapped persons; referral centre for hospitals 
and social agencies; finding employment as well as accommodation 
for paraplegics; and information services for physically handi- 
capped persons. 

The Handicapped Housing Group has requested funds from the City 
to cover salaries at $400.00 per month for two staff persons, 
totalling $9,600 per year. The Director of SP/CD is supportive 
of their innovative efforts and has encouraged them to seek funds 
from the Provincial Government and other sources as well. 

Recommendation 

The Director of SP/CD recommends: 

City Council approval for a grant of $5,000 chargeable to the Depart- 
ment's Purchase of Outside Services (POSER) account to enable the 
Handicapped Housing Group to employ one full-time staff person for 
a year. The program will be reviewed in order to assess its value. 
Funds are available in the Department of SP/CD approved 1972 budget 
for Purchase of Outside Services to cover this grant. Canada 
Assistance Plan sharing will be sought." 

Your Board submits the foregoing report for the CONSIDERATION of 
Council. 

A representative of the Handicapped Resource Centre wishes to 
appear before Council as a delegation if the grant is not approved. 


FOR COUNCIL ACTION SEE PAGE(S) f /.t^:..:^ 
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BUILDING AND PLANNING MATTERS 

RECOMMENDATIONS 

1. Regional District Official Plan Change 

The Director of Planning and Civic Development reports as follows: . 

"Since April 1, 1969, the City of Vancouver has been legally 
bound into the Official Regional Plan of the Lower Mainland 
as it applies to areas of the Greater Vancouver Regional 
District. As such, any changes in the City Zoning and 
Development By-law must be consistent with provisions of the 
Regional Plan in those areas. Changes in the Regional Plan 
must be approved by the Regional District Board. The majority 
of the City area is under an 'Urban' designation on the Regional 
Plan which permits the wide range of land uses found in the City. 
As a result. City Zoning and Development By-law changes are not 
usually inconsistent with the Regional Plan objectives. However, 
some areas of the City are shown 'Industrial' on the Regional 
Plan. Unlike 'Urban', this designation only permits development 
to industrial uses. 

Council has accepted a report by the Special Committee re 
False Creek based on studies by the Planning Department and a 
Consultant firm which indicates that areas of False Creek 
should, in the future, be developed to a combination of 
residential, commercial and recreational uses as well as 
industrial uses related to central City requirements. This is 
a change in direction from the wholly industrial aspect of the 
area which is shown in the 'Industrial' designation on the 
Regional Plan as well as on the City Zoning maps. In order to 
amend the City By-law to permit a wider range of uses in False 
Creek, it will be necessary to first change the Regional 
designation from 'Industrial' to 'Urban'. 

It is the policy of the Regional District Board not to accept 
requests for Plan changes without a resolution from the Council 
of the member municipality requesting such a change. 

In order to make it possible for the development changes in 
False Creek to be consistent with the Regional Plan designation, 
it is recommended that Council adopt the following resolution: 

'BE IT RESOLVED that future development for the City of 
Vancouver would be most appropriately serviced by changing 
the Regional Plan designation of the False Creek area west 
of Main Street from "Industrial" to "Urban", and it is 
directed that the Director of Planning and Civic Development 
make application, in the name of the City, to the Greater 
Vancouver Regional District to effect such a change.' 

The Director of Planning and Civic Development recommends that 
this resolution be adopted." 

Your Board RECOMMENDS that the recommendations of the Director of 
Planning and Civic Development be adopted. 


(BUILDING - 1) 
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2. Rezoning: S/W Corner of 33rd Avenue 

and Heather Street (R.C.M.P. Subdivision 
Headquarters) 

The Director of Planning and Civic Development reports as follows: 

"In May, 1968, an application was submitted by Mr. R.J. Bickford 
of the Department of Public Works, whereby Block 8 38 except 
the southerly 300', District Lot 526, being the south-west 
corner of 33rd Avenue and Heather Street, would be rezoned 
from an RT-2 Two Family Dwelling District to a CD-I Comprehensive 
Development District, for the purpose of 'comprehensive 
redevelopment of the R.C.M.P. complex - Vancouver'. 

Several discussions took place betvreen the architects, Mr. R„J. 
Bickford for the Department of Public V/orVcs , Suoerintendent P. 
Bozowsky, R.C.M.P., and the Planning Dspartment . Subsequently, 
however, it was agreed that the application was to be held, 
pending submission of further information. 

Early in 1972, a letter was submitted, together with revised sketch 
plans of the proposed development, to the Director of Planning and 
Civic Development, requesting the application be nrocoeded with. 
After preliminary examination of the revised submission, a meeting 
took piece on April 24, 1972, betv,-een officials of the Decartment 
of Public Works and the Zoning Planner on the oroposed rezoning. 

Existing Facilities on Site ; 

Main Building - Administrative Offices, Conference Rooms, 

Mess Facilities, Single Men's Quarters (25) 

Garage and Offices - Consisting of car maintenance, vehicle 

equipment storage, radio repair 

Carport - Covering the parking for 8 vehicles 

Storage Buildings _ General storage, firing range, artisans 

workshop 

Temporary Crime Lab 


The site has a frontage of 500' on 33rd Avenue and a depth of 997,5', 
giving a site area of approximately 11.5 acres. 

The scheme of development submitted for the comprehensive zoning 
indicates retaining the existing main building, which is well set 
back from 33rd Avenue and Heather Street, and the construction of 3 
additional buildings, same to be constructed in 3 ohases. Tlie first 
building to be constructed is the Crime Detection Laboratory, being 

2 storeys and cellar and aporoximate ly 34' in height above grade. 
Phase II is a building to be used as the Subdivision Headquarters; a 

3 storey structure approximately 44' in height. Phase III is a 
building for Security and Intelligence, being a 3 storey building 
approximately 37' in height. 

Bui Id rncj Si r. 

The existing main building has a main floor area of .just over 9,000 
square feet. The Crime Detection Laboratory indicates a h)uilding 
100' in width and 200' in length. The Subdivision Headquarters 
Building indicates 124' in width and 250' in length. The Security 
and Intelligence Building is 124' by 124' . 

Floor Area 

The plans indicate the total development, including cellar areas, 
upon completion will have a total floor area of 199,596 square feet, 
being a floor space ratio of 0.40. 


cont ' d 
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Site Coverage. - Approximate 

Buildings 15% 

Buildings, parking areas and 

manoeuvering aisles 49% 

Landscaped areas 51% 

Off-street parking for approximately 323 automobiles 

Vehicular ingress and 

egress to the site restricted to Heather Street 

Setback of Buildings - Approximate 

Existing main building 135' from V.'est 33rd Avenue and 

110' from the north-south Ian-.; or 
vesterly property line 

Phase I - Crime Detection 90' from Llie -wastei'ly property line 

Laboratory and 120 feet from the: sout.herly pro- 

perty line 

Phase II - Subdivision 90' from the westerly property line 

Headquarters Building and 160' from Heather Street 

Phase III - Security and 120' from the southerly- prcperty 

Intelligence Building line and 68' from Heather Str.^et 

Open space bet-ween the buildings varies from 115' to 148' 

Mr, K.R. Gelhede, Project Manager, Department of Public Works, also 
states in his letter that in the proposed development, it is expected 
that the floor space ratio will be approximately 0.40; the total staff 
is expected to be 350. On enquiry, it was confirmed that one antenna 
•would be required for radio broadcasting and receiving. 

To the north, across 33rd Avenue, is St. Vincent's Hospital, which was 
approved at Public Hearing on April 13, 1957, for re zoning to CD-I Com- 
prehensive Development District; the floor space ratio not to exceed 1.0. 

On the west are single family d-welling sites, located on the east side 
of Willow Street between 33rd and 37th Avenues. 

To the south is the Workmen's Compensation Board building, which is 
zoned CD-I Comprehensive Development District, as is their property to 
the east of Heather Street, with a floor soace ratio, by resolution of 
Council, not to exceed 1,0. 

Across ilcatlier Street, on the east side, coimn'.' nc ing at 33rd Avenuf.;, 
is a further CD-I Development, consisting of a Church and Zktnior 
Citizens' De ve'lopment , with the floor space ratio, by resolution of 
Council, not to exceed 0.50. 

Between the south side of McGuigan Avenue and the Workmen's Compen- 
sation Board development is single family property. 

The subject site has been occupied by the R.C.M.P. for many years, 
and it will be recalled that when Council were dealing v/xth the re- 
zoning of the properties to the south, to permit extcnclcMi:; to tlv:) 
Workmen's Compensation, Board building, enqviirics wi^re mtido .is to 
the possibility of the Workmen's Compensation Ikiard ar:qvriring a 
portion of the R.C.M.P. site. This was not ponsiblo, btu-nuse nt 
that time and also previously, the Department: of Public \vV>rks had 
under consideration development of this site for the R.C.M.P. Head- 
quarters . 

cont ' d . 
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IT IS RECOMMENDED that the application be APPROVED, thereby rezoiiing 
the property to a CD-I Coruprehensive Development District, with the 
use being restricted to "a use required by a Public Author.vty (R.U.M.P. 
Headqvjarters) and customarily ancillary usee;", subject to the follovjirxj 
conditions : 

1. The detailed scheme of development to be first approved by the 
Technical Planning Board, after consultation with the City Planning 
Commission and receiving advice from the Design Panel on the archi- 
tectural design. 

2. The floor space ratio not to exceed 0,50 gross, but may exclude 
any underground off-street parking and storage areas, 

3. The buildings no^; to exceed 50' in height, measured from the 
adjoining grades. 

4. The vehicular ingress and egress to the site to be limited to 
Heather Street. 

5. The Technical Planning Board, in considering the Development ''ermit 
Application, to have particular regard to the latidscaoe treatment 
of the open portions of the site , including adequate screening of 
the surfaced parking ai-eas and loading facilities. 

6. All utilities to be underground. 

The Technical Planning Board, at its meeting of August 1], 1972, en- 
dorsed the recommendations of the Director of Planning and Civic De- 
velopment. " 

Your Board RECOMMENDS the report of the Director of Planning and Civic 
Development be received and the application be referred for the 
consideration of Council at the next Public Hearing, Thursday, 
August 31, 1972, at which time the report of the Vancouver City 
Planning Commission will be before Council. 

3. Rezoning: N/S of East Broadway between 
Slocan and Penticton Streets 
(City-owned Land) 

The Director of Planning and Civic Development reports as follows: 

"An application has been received from Mr. Doyle of Hamilton/ 
Doyle and Associate Architects, 740 Nicola Street, Vancouver, 
requesting an amendment to the Zoning and Development By-law 
whereby Lots 18-24 inclusive and Lots B & C, Block 22, NJ5 , 
Section 34, THSL, being the north side of East Broadway between 
Slocan and Penticton Street, would be rezoned from an RS-1 
One Family Dwelling District to a CD-I Comprehensive Development 
District for the purpose of "... a senior citizens' residence 
cuid an adjoining church building'. 

In May, 1970, an application was made by Mr. W.A. Street, Solicitor, 
•which was considered by Council at a Public Hearing on August 27, 
1970, The Technical Planning Board and the City Planning Commission 
recommended to Council that the anplication be aporovec' , subject to 
to the following conditions: 

.'1, The detailed scheme of development to be first approved 
by the Technical Planning Board after consultation with 
the Design Panel with regard to architectural design and 
advice from the Town Planning Commission, The gross 
floor space ratio not to exceed 0.55. The development 
not to exceed two storeys nor 35 feet in height. The 
bulk, mass and ■ form of development to be in keeping with 
the adjacent one family area. The development to pro- 
vide adequate setbacks from the property linos; open land- 
scaped area and satisfactory off-street parking fcicilities, 
etc. 


cont'd 
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Clause 3 continued 

2. The site to be developed and maintained at all tiines as 
one integrated development. 

3. No signs or advertisements shall be permitted save for 
such sign or advertisements as may be approved by the 
Technical Planning Board having regard to Section 10(12) 
(a) - Signs and Advertisements permitted in an R District 

- of the Zoning and Development By-law. 

FURTHER that should the above conditions or such other con- 
ditions as set by City Council following a Public Hearing 
not be complied with by the owners in order to permit the 
three readings of the amending by-law to be iraolemented 
within 120 days from this date (Public Hearing date) this 
approval shall expire. ' 

The Technical Planning Board and City Planning Commission v.'sre of the 
opinion that the density proposed and the height of building was un- 
suitable in this location. Mr. Street, in speaking to the application 
in Public Hearing, requested a floor space ratio of 1.45, a scheme of 
development which would allow a structure 60' x 90' of nine storey 
senior citizens' housing unit comprising some 80 units and a church 
and education centre, including 70 underground parking spaces plus 
20 surface parking. Council's action was: 

'THAT the original application be approved as submitted with 
the uses being restricted to a church and senior citisnna' 
apartment buildinc; with customary accesnory uses, subjr^ct to 
the following conditions: 

1. The detailed scheme of development to be first approved 
by the Technical Planning Fk?ard after consu 1 t.at ion with 
the Dc-sign Panel with regard to architectural design and 
advice from the To-vm Planning Commission. The davelop- 
ment to provide adequate setbacks from the property lines; 
open landscaped area and satisfactory off-street parking 
facilities, etc. 

2. The site to be developed and maintained at all times as 
one integrated development. 

3. No signs or advertisements shall be permitted save for 
such sign or advertisements as may be approved by the 
Technical Planning Board having regard to Section 10(21) 
(a) - Signs and Advertisements permitted in an R District 

- of the Zoning and Development By-law. 

FURTHER that should the above conditions not be complied with by 
the owners in order to permit the three readings of the amending 
by-law to be implemented within 120 days from this date (Public 
Hearing date) this approval shall expire. ' 

These conditions were not met} therefore, the amending by-law could 
not be given the three readings. 

The form of development now submitted, shown on the sketch plans pro- 
pared by Hamilton/Doyle and Associate Architects, indicates a similar 
scheme of development, with the church building being located adjacent 
to Slocan Street and the 9 storey senior citizens' building on the 
westerly end of the site, adjacent to the Y.M.C. A. development. 

Brief Analysis of the Proposed Dsvelopments 


197 Dovelopment 


Current Deve lopma nt 


Site Area (approx. ) 


54,000 


54 , 000 


Use 


Senior Citizens' 
Apartment, Church 
£• ancillary uses 


SAME 


cont ' d 
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Clause 3 continued 

Floor Area Senior Citizens' Bldg. 41,870 Senior Citizens' Bldg. 37,640 

Church &■ ancillary use 36 , 060 Church &• ancillary 29 .445 

Total • 77,930'^' Total 67,086 

Floor Space Ratio 1.45 1.22 

• Dwelling Units 80 80 

Size of Tower 60' x 90' 57' x 83.5' 

Height of Tower 9 floors 9 floors 

Parking Spaces 90 80 

Site Coverage by 

Buildings 40% 56% 

Should Council wish to approve the rezoning of this apolication following 
a Public Hearing thereon, it is reconraiended the uses be restricted to a 
Senior Citizens'. High Rise Apartment, Church, Gymnasium and customary an- 
cillary uses, subject to the following conditions: 

1. The detailed scheme of development to be first approved by the 
Technical Planning Board after advice from the Design Panel with 
regard to architectural design and advice from the Vancouver 
City Planning Commission. The development to provide adequate 
.landscaped setbacks from all property linca, suitable treatment 
of all open portions of the site, including roof treatment and 
satisfactory off-street parking facilities, etc. 

2. The floor space ratio not to exceed 1.22. 

3. The owner to submit a satisfactory undertaking that the site 
will be developed and maintained at all times as one integrated 
development . 

4. No sign or advertisement shall be permitted except for such 
signs or advertisements as may be approved by the Technical 
Planning Board, they having regard to Section 10(21) (a) of 
the Zoning and Devebpment By-law. 

Further, that should the above conditions not be complied with by 
the owners in order to permit the three readings of the amending 
by-law to be implemented within 120 days from this date (Public 
Hearing date), this approval shall expire. 

The Technical Planning Board, at its meeting of August 11, 1972, en- 
dorsed the recommendations of the Director of Planning and Civic Ds- 
velopment. " 

Your Board RECOMMENDS the report of the Director of Planning and 
Civic Development be received and the application be referred for 
the consideration of Council at the next Public Hearing, Thursday, 
August 31, 1972, at which time the report of the Vancouver City 
Planning Commission will be before Council. 
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4. Rezoning: N/S of West 41st Avenue 

between Trafalgar and MacKenzie Streets 

The Director of Planning and Civic Development reports as follows: 

"On November 22, 1971, at Special Council (Public Hearing), an 
application by W.D. Buttjes, Architect, for Crofton Manor Ltd., 
to rezone Lots 9-16 inclusive, and approximately the southerly 
183.75' of Lots 24-31 inclusive. Block 9, D.L. 2027, being the 
north side of West 41st Avenue between Trafalgar and MacKenzie 
Streets, from an RS-1 One Family Dwelling District to a CD-I 
Comprehensive Development District, was approved by Council 
subject to prior compliance by the owners to a number of 
conditions prior to the three readings being given to the 
amending by-law. Further, that should the conditions not be 
complied with within 180 days of approval to the rezoning, 
the approval contained in the resolution would expire. 

Development Permit Application No. 57781 for the development was 
filed on December 14, 1971, and was considered by the Technical 
Planning Board on January 28, 1972, when the application was approved 
subject to a considerable number of conditions to be first met prior 
to the issuance of the Development Permit and prior to Council giving 
the three readings to the amending By-law. The revised plans have now 
been submitted by the architect and are being processed. 

Mr. Cook has now, by letter of July 31, 1972, requested an extension 
of time to complete the conditions imposed by Council. He states: 

'This request has been brought about by several 
factors, among them being the unfortunate strike 
of the City Hall employees and the fact that this 
Is a major project of which several details have 
required a good deal of consideration. • 

In a telephone conversation between the Zoning Planner and Mr. Cook 
on August 3, 1972, Mr. Cook advised that he now has acquired all the 
lands and is proceeding immediately with consolidation of the said 
lands. He vrould therefore appreciate the time limit to imolement the 
conditions required by Council to be extended to not later than October 
31, 1972. Mr. Cook ex->ressed the view that he did not believe it would 
take that long, but it was felt that this was a time limit that could 
be met . " 

The Director of Planning and Civic Development recommends that Mr. Cooks' reque 
be approved and the time limit be extended to October 31, 1972. 

Your Board RECOMMENDS the foregoing recommendation of the Director 
of Planning and Civic Development be adopted. 


FOR COUNCIL ACTION SEE PAGE(S) 


BOARD OF ADMINISTRATION, August 11, 1972 . . 

FINANCE MATTERS 


(FINANCE- 1) 


SECOMMENDATION 


I . investment Matters - (Various Funds) - June, 1972 

(a) Security transactions during the month of June, 1972 

(b) Summary of Securities held by the Reneral and Capital Account! 

GENERAL AND CAPITAL ACCOUNT TRANSACTIONS 


(a) 


Date 


Type of Security 


Maturity 
Date 


Maturity 
Value 


Cost 


Term 

Davs 


Chartered Banks and Government Deposit Receipts and Notes Purchased 


Annual 
Yield % 


June 28 

Newfoundland Labrador 







28 

Power Commission 

July 

31/72 

$1 ,00'»,656. 16 $1,000,000.00 

33 

5.15 

Prov. Bank of Can. 

July 

31/72 

1 ,000,000.00 

995, '♦60. 00 

33 

5.05 

28 

Bank of Montreal 

July 

31/72 

502,260.27 

500,000.00 

33 

5.00 

29 

Bank of B.C. 

June 

30/72 

2,000,267. 12 

2,000,000.00 

1 

^♦.875 

29 

Bank of Nova Scotia 

July 

31/72 

1 ,700,000.00 

1 ,692, '♦69. 00 

32 

5.07 

29 

Can. Imperial Bank 

July 

26/72 

200,000.00 

199,256.00 

?7 

5.05 

29 

Can. Imperial Bank 

July 

26/72 

500,000.00 

^♦98,130.00 

?7 

5.08 

30 

Toronto Dominion Bank 

July 

27/72 

702, '♦59. 59 

700,000.00 

27 

^♦.75 

30 

Bank of Montreal 

July 

28/72 

702,550.68 

700,000.00 

?R 

^♦.75 





$R.3li!l$3.82 

$S,?85,315.00 




****************** 


CEMETERY PERPETUAL CARE TRANSACTIONS 

Maturity Maturity Term Annual 

)ate Type of Security Date Value Price Cost Yrs/Mos. Yield 
Debenture Purchased 

June 27 City of Vancouver 6% June 15/80 $1 ,000.00 $88.50 $885.00 S/0 7.97 


***************** 


( b ) SUMMARY OF SECURITIES HELD AS AT JUNE 30, 1972 

GENERAL AND CAPITAL ACCOU NTS ONLY 

'. ypc of Security Par or Maturity Value 

>hort Term 

Chartered Banks and Government 

Desposit Receipts and Notes $ 6,311 ,926.7 


Medium Term 

B.C. Hydro 6 Power Authority 

7% Parity Bonds due Sept. 1/75 $ 300,000.00 


RECOMMENDATION 


Recommended by your Board that the report of the Director of Finance 
(in Investment Matters (Various Funds) for June, 1972 he confirmed. 


Cost or Rook Value 


$6,285 . 3 1*^.00 


$30?,nr,t;.t:o 
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CONSIDERATION 

2. Vancouver Art Gallery Association 
By-law Amendments 

The Corporation Counsel reports as follows: 

"As required by its by-law certain amendments thereto approved 
by the members at the annual meeting of this association held 
on March 23, 1972 have been submitted for the approval of the 
City Council. The amendments take effect only after they have 
been so approved. A copy thereof is circulated and a copy of 
the purposes for which they are designed to fulfil, prepared 
by Mr. Peter M. Hendrie, is also circulated. 

It will be noted that the amendments will change the name of 
members of the management council from "directors" to "trus- 
tees" and that member donors will be classified in accordance 
with the amounts of their donations. They will also provide 
for an enlargement of the council from 26 to 36 trustees and 
for the appointment of a managing director and financial 
administrator. 

In large measure the amendments relate to the internal manage- 
ment of the Gallery, in the method of electing trustees, and 
for defining the duties of certain officials. They do not 
alter the objects of the association or its obligations to 
the City. The City's representation on the council of the 
association remains unaffected." 

Your Board submits the foregoing report for consideration of 
Council. 


RECOMMENDATIONS 

3. Additional Court Services - Emergency Program 
Progress Report for July 1972 

In accordance with Council resolution of June 27, 1972, the 
Provincial Court Administrator reports as follows on the operation of 
additional courts at 800 West Georgia and courts 6 (Coroner's) and 7 
and 8 at 475 Main Street for the period July 4-31, 1972. 

(a) Four courts commenced operations at 800 West Georgia on 
July 4, 1972 - two dealing with drug matters, and two 
dealing with criminal cases. An additional court was 
added on July 17th. The total of cases completed at 
this location between July 4-31 was 326. 

(b) Courts 6, 7, 8, which would normally be shut down for 
July and August, were kept in operation during July 
and between July 4-31 between them accounted for 168 
cases completed. 

Courtroom 3 (formerly occupied by the drug court 
which was traversed to 800 West Georgia Street) was 
operated for criminal cases between July 4-31 and 
accounted for 96 cases completed. 

The cases completed included those disposed of in court, 
withdrawals and cases in which the proceedings were 
stayed . 

The chart which is circulated gives the statistical 
position, and notwithstanding that one of the drug courts 
is really a regular court, the overall reduction from the 
backlog is approximately 500 cases. 

Your Board RECOMMENDS that the foregoing report of the Provincial 
Court Administrator be received. 
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(FINANCE - 3) 


4. One Additional Position in the Shipping 

Department of the Vancouver Public Library 

The following report has been received from the Co-ord I nator of 
Data Processing 6 Systems: 

"The Library Board has approved a recommendation from the Systems 
Analyst (Library) to add one position in the Stripping "Department of the Library, 
and reduce workload In two other sections of the Library by transferring some 
work now done In other sections of the Library to the new position. The work- 
load In the Shipping Department has Increased during the last few years to a 
point where books are not being distributed to the branches for two to three weeks 
after receipt by the Library. The Increased workload Is caused by a number of factors 
which Include more receipts caused by the transfer of books between branches, and 
boxes of books are now unloaded from delivery trucks by Library staff since the 
truck drivers will no longer unload their trucks at the Library. 

The Shipping Clerk requires a helper to help with the mall, to receive 
and distribute books and related work. The Head of Personnel at the Library has 
classified this work at Library Clerk I, Pay Grade k, level of complexity. 

The proposed position will reduce the workload in other sections of the 
Library. The Library therefore plans to abolish one Library Clerk I position In 
the Circulation Section and replace It with 20 hours per week of Library Clerk I 
part time help, and reduce part time Library Clerk I assistance In Stack Services 
from 36 to 2k hours per week, for a combined saving of 27 hours per week. 

The recurring annual cost at 2nd half 1971 rates amounts to approximately 
$1,220 Including fringe benefits. Estimated cost for the period August 1, 1972 to 
December 31, 1972 will be $510. 

The Comptroller of Accounts advises that the necessary funds for the 
remainder of 1972 can be provided from Contingency Reserve. 


Summa ry 

Pub I ic Services 

Circulation Section 
ABOLISH one regular 
pos It Ion 

Stacks Services 
ABOLISH 12 hours 
per week part-time 


Present 
Class If Icat Ion 

Lib. Clerk I 
p. g. h 

($326-$382) 

Lib. Clerk I 
p.g. k 

($2.l/t - $2.51 
per hour) 


Proposed 
Class If icat Ion 


Effective 
Date 

When approved 


When approved 


Circulation Section 
ESTABLISH 20 hours 
per week part-time 

Adminlstrat Ion 
Shipping Department 
eSTABLISH one 
regular position 


Lib. Clerk I 

p. g. h 
($2.1A - $2.51 
per hour) 

Lib. Clerk I 

p.g. h 
($326 - $382) 


When filled 


The above recommendation has been referred to the Vancouver Public Library Staff 
Association, Local 391 C.U.P.E. and the proposed new position has been concurred 
in. It Is noted, however, that the Staff Association objects In principle to the 
re-allocation of hours from one department to another; letter dated April 6, 
1972 Is circulated for information. 

It Is recommended that the request of the Library Board to establish a 
new Library Clerk I position In the Shipping Department, abolish one regular 
Library Clerk I position In Circulation, establish 20 hours per week of part 
time Library Clerk I work In Circulation and abolish 12 hours per week part time 
of Library Clerk I work In Stocks Services be approved and that the $510 additional 
cost necessary for the remainder of 1972 be added to the Library's salary account. " 


Your Board RECOMMENDS that the above recommendations of the Co-ord inator 
of Data Processing £ Systems and the Library Board be approved. 
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(FINANCE - 4) 


CONSIDERATION 


5. Festival of Forestry - Grant 


The City Clerk reports as follows: 

"A letter has been received from the Festival of Forestry 
requesting an annual grant of $7,500.00. The organization 
neglected to apply for a grant earlier this year when 
annual grants were being considered. 

City Council has taken the following action with this 
request in previous years: 


The organization has stated that it has been financially 
supported by the Federal and Provincial Governments and 
private business in the past and will be seeking support 
from these sources again." 

Your Board submits the foregoing for the CONSIDERATION of Council. 
DELEGATION REQUEST - FESTIVAL OF FORESTRY. 


1968 


1969 


1970 


1971 


$3,500.00 Approved 
$3,500.00 Approved 
$3,500.00 Approved 
$2,000.00 Approved 


FOR COUNCIL ACTION SEE PAGE(S) 


BOARD OF ADMINISTRATION 

PROPERTY MATTERS 
AUGUST 11, 1972 

RECOMMENDATIONS 

1. Acquisition for Rupert Park Extension 
1406 Rupert Street 

The Supervisor of Property and Insurance reports as follows :- 

"Lots 1 & 2, Block 86, Sec. 29, T.H.S.L. form part of the proposed 
Rupert Park Extension and is included in Table II of the 1971-75 
Park Purchase Programme for Protective Purchasing, as confirmed 
by Council, May 9th, 19 72. 

This property comprises two 34.25 x 121.6' lots, zoned RS-1 , s» 
Residential District, on which is situated a one-storey non- 
basement frame dwelling of 645 sq. ft., erected in 1940. This 
dwelling has 3 rooms, 4 plumbing fixtures, patent shingle roof, 
stucco exterior, concrete pier foundation and is heated by a 
hot air gas furnace. Said dwelling occupies part of both lots. 

The present owners recently purchased the property for the sum 
of $29,000.00 effective July 1st, 1972 with the intention of 
demolishing the existing structure and erecting two single 
family dwellings. This is considered practical as the afore- 
mentioned price reflects land value in this area. 

In view of the City's ultimate requirements on this property, 
the new owners have by letter dated August 3rd, 1972 offered 
the property to the City at the same price they paid the 
previous owners, plus out-of-pocket expenses as follows :- 

Sale Price $ 29,000.00 

Interest on loans for two months 

$22,000.00 @ 9 % ) i Afto fi^ 

$ 7,000.00 @ 10%% ) ^ ^o^.d:) 

Legal Pees $ 125.00 

Taxes for months of July and 

August, 1972 ^ 42.23 

$ 29,629.88 


The foregoing total amount is considered realistic amd within 
the range of land value for the two lots. In addition, the City 
will receive a dwelling that can be rented until required for 
Park Purposes. The Parks Superintendent concurs in the acquisi- 
tion of this property. 

RECOMMENDED that the Supervisor of Property and Insurance be 
authorized to acquire this property on the above basis, charge- 
able to Code # /4189." 


Your Board 


RECCMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 


Board of Administration, August 11, 1972 (PROPERTIES - 2) 


2. Acquisition for Britannia Community 

Services Centre - 1636 Napier Street 

The Supervisor ol Property St Insurance reports as follows: 

"Lot 6, Block 38, D.L. 26UA, known as 1636 Napier Street, is required by 
the City for the Britannia Community Services Centre, which project is 
to be developed as an Urban Renewal Scheme under Section 2h of the 
National Housing Act. The subject property is located in the first 
stage of development which is intended to be used for school pxxrposes. 

These premises comprise a 2-storey and basement frame dwelling with a 
main floor area of approximately 1,015 square feet, erected in 1912, on 
a site 33' x 122', zoned RM-3. This dwelling contains 10 rooms, 
divided Into 2 rental units, 9 plumbing fixtures, has a patent shingle 
roof, asbestos siding exterior, full concrete basement and is heated by 
a gas-fired hot air furnace. These premises became vacant during the 
Civic strike and were extensively vandalized. To prevent theft, the 
owner had some of the equipment removed to storage. 

Negotiations with the owner were first connnenced in November 1971. He 
has now refused to accept an offer of $30,000.00, which is considered 
to be fair and reasonable value for this property and which amount is 
also substantiated by 2 independent appraisals, l^on reviewing this 
matter with the City Solicitor, he has recommended that this propjerty 
be expiTopriated, it being noted that said expropriation will not pre- 
clude negotiations towards a final settl«nent. He has further recran- 
mended that the City, should the owner be agreeable, take title to the 
property and demolish the improvements thereon, subject to an advance 
payment of $25,000.00 to the owner, without prejudice to the final 
settlement. 

RECCVfMEIIDED that: 

(a) the offer of $30,000.00 made to the owner through the Office 
of the Supervisor of Property and Insurance on behalf of the 
City of Vancouver be confirmed as representing due compen- 
sation for the property to be acquired; 

(b) since the City has failed to come to an agreement with the 
owner to acquire the said property for the sum of $30,000.00, 
the said property be expropriated and that the resolution for 
that pxirpose, siibmitted under "Motions" be passed; 

(c) Mr. C.E. Morris be appointed as the City's nominee to the 
Board of Arbitration to be constituted to determine the 
compensation payable to the owner by reason of such expro- 
priation ; 

(d) that, if the owner agrees, the City pay an advance sum of 
$25,000.00 without prejudice subject to the owner transferr- 
ing title of the property to the City." 

Your Board 

RECOWffiNDS the foregoing recommendation of the Stqpervisor of Property and 
Insurance be adopted. 


3. Acquisition for Park Site #10 
2316 Prince Edward Street 

The Supervisor of Property and Insurance reports as follows :- 

"Lots A Except N 63 . 25 f t . , B & C , WJj of Block 1 0il, D.L. 26I4A 
have been offered for sale to the City by the owner. These 
properties form part of Park Site #10 which is listed under 
Table I or Park Sites Purchases Program 1971 - 1975, confirmed 
by City Council on December 15th, 1970. 


Cent ' d. 
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Clause No. 3 (Cont'd. ) 


These premises comprise a 2 storey, plus grade level basement, 
frame apartment block with a main floor area of 2,006 sq. ft., 
erected in 1915 on a lot 35.84' x 81.56 •+_, plus a vacant ad- 
joining lot 33.04' X 81.56 '+_, both zoned RM-3. The apartment 
contains 29 rooms consisting of 11 suites asid 1 sleeping room, 
all partly furnished, plus a laundry room and storage room. 
Also, the building contains 42 plumbing fixtures, has a tar and 
gravel roof, stucco exterior, a concrete foundation and is 
heated by an automatic oil-fired hot water system. This build- 
ing has been continuously maintained and the owner has within 
the last few years installed new copper piping, new heavy duty 
hot water tank and new tar and gravel roof with the result that 
it is in exceptionally good condition. 

Following negotiations with the representative of the owner, 
she has agreed to sell for the sum of $98,700.00 as of August 
15th, 1972, subject to the owner retaining rent-free posses- 
sion of the suite she now occupies until October 31st, 1972. 
It is considered that this price is fair and equitable and 
represents market value in this area. The Parks Superintendent 
concurs in the purchase of this property. 

RECOMMENDED that the Supervisor of Property and Insurance be 
authorized to acquire the above property for the sum of $98,700.00 
as of August 15th, 1972 on the foregoing basis, chargeable to 
Code # 4189/-, Park Sites Purchase Account." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 


4. Acquisition for Britiannia Community 
Services Centre - 1488 Napier Street 

The Supervisor of Property & Insurance reports as follows: 

Lot 1, Block D.L. 26UA, known as 1U88 Napier Street, is required 
for the Britannia Conmmnlty Services Centre, which is to be developed 
as an Urban Renewal Scheme under Section 21+ of the National Housing 
Act. 

These premises comprise a 2^8torey and basement, converted dwelling 
with a main floor area of approximately 1,581; sq.ft., erected in 1912 
on a site 80' x 93', zoned R.M.3. This conversion contains 5 self- 
contained suites and 2 housekeeping units with 28 fixtures of plumbing, 
has a patent shingle roof, stucco exterior and is heated by a hot air 
gas furnace. This dwelling is in average condition for age and type. 
The owner occupies a two-room suite on the main floor with the remaining 
units being rented on a month-to-month basis. 

Negotiations with the owners have produced an offer to sell for the sum 

of $51 » 000, 00, including furnishings and equipment, as of August l5 , 1972- 
wlth rent free possession until Axigust 31, 1972. 

The foregoing represents a fair and reasonable price for the property and 
has been approved by Central Mortgage & Housing Corporation. 

RECOMMENDED that the Supervisor of Property & Insurance be authorized 
to acquire this property for the sum of 151.000. 00 on the foregoing 
basis chargeable to Code #5830/1+27." 


Your Board 

Recomends the foregoing recommendation 
be adopted. 


of the Supervisor of Property & Insurance 


Board of Administration, August 11, 1972 
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(PROPERTIES - 4) 


5. Subdivision - City Lands West Side of 

Dumfries Street, between 15th & 18th Avenues 

The Supervisor of Property & Insurance reports as follows : 

"On April l8th, 1972, Coyncil approved the re -subdivision ol the City 
owned lot situated on the West side of Dumfries Street between l^th 
and l8th Avenues and known as Lot ii. District Lot 755, into two re- 
sidential lots measuring li9' x 178' to conform to the size ol abut- 
ting lands. During the survey, the City Engineer discovered that a 
substantial concrete wall, a concrete fence, brick steps, a concrete 
walk and a wooden picket fence encroached onto the City's lot from 
the privately-owned lot to the South for a distance of approximately 
1.5 feet. 

After negotiations with Mr. D. Goldsmith, Solicitor for the owner of 
the property to the South, the following proposal has been made : 

'The City to convey the South 1.5 feet of Lot U (except the 
West 20' required for lane purposes) District Lot 755, to 
the owner of the North hall of Lot 3, District Lot 755, 
subject to the following conditions : 

(a) the ptirchase price to be $500.00 inclusive of all 
costs J 

(b) City to consolidate the South 1.5 feet of Lot U ex. 
the West 20' with the North half of Lot 3 to form 
one parcel; 

(c) the owner of the North half of Lot 3 to remove the 
picket fence from Lot iij 

(d) the owner of the North half of Lot 3 to enter into 
an agreement to validate the encroachment ol the 
concrete fence onto Dumfries Street. ' 

The resubdivision of the balance of Lot h into two equal parcels as 
originally approved would create two lots with a frontage of ii8.26' 
as opposed to U9 feet. 

RECOMMafDATICat : 

It is recQHunended that the City convey the South 1.5 feet of Lot k 
except the Wast 20 feet. District Lot 755 to the owner ol the North 
half of Lot 3, District Lot 755, subject to conditions (a) to (d) 
indtisive, the balance of Lot ii to be subdivided into 2 parcels and 
the plan of subdivision to be signed by the >fayor and City Clerk." 

Yotir Board recommends the foregoing report of the Supervisor of Property 
and Insurance be approved. 


6. Acquisition for Britiannia Community 
Services Centre - 1616 Napier Street 

The Supervisor of Property axjd Insurance reports as follows :- 

"Lot 3, Block 38, D.L. 264A, known as 1616 Napier Street, is 
required by the City for the Britannia Community Services 
Centre, which project is to be developed as an Urban Renewal 
Scheme under Section 24 of the National Housing Act, The 
subject property is located in the first stage of development 
which is intended to be used for school purposes. 


Cont'd. 
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These premises comprise a 2-^ storey and basement frame dwelling 
with a main floor area of approximately 1,020 square feet, 
erected in 1908 on a site 33» x 122', zoned RM-3. This dwel- 
ling contains. 9 rooms, divided into 3 rental units, 9 plumbing 
fixtures, has a patent shingle roof, patent shingle exterior, 
full concrete basement and is heated by a gas fired hot air 
furnace. The main floor of the dwelling is occupied by the 
owners. At present, the upper units are vacant. The condition 
of the dwelling is average for age ajid type. 

Following negotiations, the owners have agreed to sell for the 
sum of $20,000.00 as of August 15th, 1972, subject to the owners 
retaining rent-free possession to August 31st, 1972. This price 
represents a fair and reasonable value for this property i\nd has 
been approved by Central Mortgage and Housing Corporation. It 
is proposed to demolish this dwelling when vacant. 

RECOMMENDED that the Supervisor of Property and Insurance be 
authorized to acquire this property for the sum of $20,000.00 
on the foregoing basis, chargeable to Code #5830,^427." 

Your Board 

RECOIMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 


7. Acquisition for Britannia Community 
Services Centre - 1557 Parker Street 

The Supervisor of Property and Insurance reports as follows :- 

"Lot 16, Block 24, D.L. 264A, known as 1557 Parker Street, 
is required for the Britannia Community Services Centre, 
which is to be developed as an Urban Renewal Scheme under 
Section 24 of the National Housing Act. 

These premises comprise a 1 3/4 storey and basement frame 
dwelling with a main floor area of approximately 917 square 
feet, erected in 1912 on a site 33' x 122', zoned RM-3. This 
dwelling contains 7 rooms and has been converted into 2 units 
with separate entrances, but at the present time is used as a 
single family home. It has 9 plumbing fixtures, patent shingle 
roof, new exterior siding, concrete basement and is heated by 
a gas fired hot air furnace. The main floor has been completely 
remodelled within the past 2 years and is in very good condition 
for age and type. 

Following negotiations, the owner has agreed to sell for the 
sum of $25,200.00 as of August 15th, 1972, subject to the 
owner retaining rent-free possession until September 30th, 1972, 
if required by the owner. This price represents a fair and 
reasonable value for the property and has been approved by 
Central Mortgage and Housing Corporation. It is proposed to 
demolish this dwelling when vacant. 

RECOMMENDED that the Supervisor of Property and Insurance be 
authorized to acquire this property for the sum of $25,200.00 
on the foregoing basis, chargeable to Code #5830/427." 

Your Board 


RECOMMENDS the foregoing recommendation of the Supervisor of Property 
aind Insurance be adopted. 
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CONSIDERATION AND RECOMMENDATION 


8. Sale of Dwelling for Removal 
7115 Boundary Road 
- and - 

Sale of City-owned Lot - S/E Corner 
Kirkland Street and 46th Avenue 


The Supervisor of Property and Insuraoice reports as follows :- 

"Reference is made to Item 3, Property Matters, February 
4th, 1972, confirmed by Council on February 8th, 1972 
approving the acquisition of the property known as 7115 
Boundary Road. 

A written request has now been received from Mr .G.Kallberg , 
the previous owner, as to purchasing the dwelling and a City- 
owned lot at the s/e corner of 46th Avenue and. Kirklajnd Street 
on which to move said dwelling. The proposed site on which 
the dwelling is to be moved is in a special survey area and 
discussions with the City Surveyor have confirmed that a 
lot 45' X 107.5' can be created. The estimated market value 
of this lot based on sales of City-owned lands in the area 
is $15,000.00 which the owner has agreed to pay. The estimated 
value of the dwelling based on recent sales of houses sold 
for removal by the City is $3,000.00, v;hich the owner has 
also agreed to pay. Mrs. Kallberg has discussed this matter 
with the City Building Inspector for the area and has agreed 
to conform to all necessary by-laws and requirements. 

Mr. and Mrs. Kallberg have operated a nursery and greenhouse 
business at this location for the past 11 years. This is a 
non-conforming use and has been allowed to continue as a result 
of ainnual extensions granted by the Zoning Board of Appeal, 
now the Board of Variaince. They are ceasing operations on 
August 15th, 1972. It is noted that had they made the fore- 
going proposal during negotiations for the acquisition of their 
former property, this office would have so recommended. The 
Director of Plainning & Civic Development concurs in the foregoing. 

The matter of direct sale of the dwelling known as 7115 
Boundary Road and the proposed new site for said dwelling at 
the S.E. corner of 46th Avenue and Kirkland Street is referred 
to City Council for consideration. 

If it is the decision of City Council to approve these sales, 
it is, 

RECOMMENDED that the Supervisor of Property and Insurance be 
authorized : 

(a) To complete the sale of the dwelling known as 7115 
Boundary Road to these parties for the sum of $3,000.00 
plus 5% S.S. & M.A. tax subject to removal from site 
within 30 days . 

(b) To complete the sale of a 45 ' x 107.5' parcel at the 
S.E. corner of Kirkland Street and 46th Avenue to be 
created from the re-subdivision of Lots 21 and 22, 
Blocks 3 & 4, NE% D.L. 339, to GUNNAR VICTOR KALLBERG 
and ELSIE ELISE KALLBERG (Joint Tenants) for the sum 
of $15,000.00 in cash, plus proportion of taxes from 
date of sale and registration fees." 


Your Board submits the foregoing report of the Supervisor of Property 
and Insurance for Council's CONSIDERATION and RECOMMENDATION. 
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RECOMMENDATIONS 


9. Joint Advertising of City-owned Lands 

and B.C. Automobile Association Property, 
Situated in Vicinity of Smithe-Haro 
Diversion and Burrard Street. Zoned 
GM-2 Commercial 


The Supervisor of Property & Ihsiirance reports as follows : 

"City CoToncil, on July hih, 1972 instructed the Supervisor of Property 
and Insurance to meet with the officials of B.C. Automobile Associa- 
tion to discuss joint sale of properties situated on the West side ol 
Burrard Street, North of the Smith-Haro Diversion as a single develop- 
ment, and report back to Council with recommendations. 

The B.C. Automobile Association are prepared to adopt normal City pro- 
cedures on the sale of the consolidated site. This includes commis- 
sion payable to real estate agents, tendering procedure, sales terms 
etc. However, in order not to restrict either party, bids will be 
invited on the consolidated site or on the separate parcels. The B.C. 
Automobile Association site is rectang\ilar in shape and consists ol 
approximately 27,1400 square feet and is improved with a 3 storey re- 
inforced concrete building of approximately 20,000 square feet. The 
City-owned property is irregvilar in shape and consists ol 30,535 
sqiiare feet, which is improved with a blacktop surface and is pre- 
sently leased for parking. 

The B.C. Automobile Association site can be developed in accordance 
with the Zoning and Development :^-law as an outright use. Develop- 
ment of the City land is restricted by the existence over the north- 
erly portion of a water and sewer easement. The Director of Planning 
advises that the combined sites would be of sufficient magnitude to 
enable a developer to incorporate within the design sub-s\irface park- 
ing and above ground plazas and/or open space for the enjoyment of 
employees and visitors to downtown. He, therefore, recommends that 
in order to obtain maximum control of the design for the development 
of the joint sites, that a developer be required to proceed under 
Section 13 of the CM-2 district schedule. This, in effect, permits 
the Director of Planning to require 1^0^ open space and/or plazas in 
the development of the total site. This condition of development 
already applies to the City land. 

The B.C. Automobile Association have been advised of this requirement 
which is generally in accord with the amount of open space provided 
by developers in prestige developments downtown. 

If Coxmcil accepts the recommendation of a joint sale, it is proposed 
to advertise the properties in the Financial Journal, Journal of Com- 
merce and local newspapers, at an estimated total cost of $2,000.00. 
It is alao suggested that an independent appraisal of value be 
obtained on the joint site as well as the individual sites at a total 
cost of $1,000.00, these costs to be shared equally. 

The City lands were advertised in November 1971 and have been avail- 
able since that time. No offers to purchase to date have been received. 
In view of the attractiveness of the design potential over a consoli- 
dated site and the fact that the value of the City land could con- 
ceivably be enhanced by such a consolidation, it is 

RECOMMENDED 

(1) that the City of Vancouver enter into a joint advertising cam- 
paign on the following basis which has been agreed to by the 
B.C. Automobile Association) 


/Continued 
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Clause No. 9 (Continued) 


(2) that the property be advertised on the basis of either parcel 
or the consolidated site being available and that the terms 
and conditions of sale of the City land and/or the consolidated 
site be ^ cash and the balance in 6, 12 and l8 months, with 
interest at 9%, calculated semi-annually; 

(3) that development of the consolidated site be in accordance with 
Section 13 of the CM-2 zoning regulations and that prospective 
pxirchasers be advised that at least hO% of the consolidated 
site will be required to be developed as plaza and/or open 
space; 

(U) that the estimated cost of advertising in the amount of $2,000.00 
and the estimated cost of an appraisal of individual sites as 
well as the consolidated site in the amount of $1,000.00 be 
shared equally by the City of V?aicouver and the B.C. Automobile 
Association; 

(5) that the property be advertised initially for an approximate 
period of 2 months with offers by sealed tender, such tenders 
to be receivable at the office of the City Clerk and opened at 
a public meeting in the City Hall, with both B.C. Automobile 
Association and City officials in attendance." 

Your Board 

HECOMMENDS the foregoing recommendation of the Supervisor of Property and 
Lisnrance be adopted. 


10. S.E. Marine & Kinross 

Sale of Surplus Road Allowance 
Baptist Theological College 


The Supervisor of Property and Insurajice reports as follows :- 


"On August 10th, 1966, City Council approved the sale of 
Lot 6 except the E 50' and Lots 8 and 9, all in Blocks 9, 
10 and 16 to 19, D.L.'s 330 and 331, along with abutting 
portions of S.E. Marine Drive for the sum of $58,000.00 
to the Northwest Baptist Theological College. This sale 
was conditional upon portions of the City lands and portions 
of adjacent Lot 7 and the E 50 • of Lot 6, owned and oc- 
cupied by the College, being allocated for the future re- 
alignment of Marine Drive South of present S.E. Marine Drive, 
as per plan marginally numbered LC 345. As a further condition, 
the remaining lands were to be consolidated into one parcel, 
which became known as Lot 1, Blocks 9, 10 and 16 to 19, 
D.L.'s 330 and 331, Plan 12154 as shown on plan marginally 
numbered LC 473. 

As the result of further studies by the City Engineer, t ho 
alignment for new S.E. Marine Drive has been moved SoutliorLy 
thereby creating an area abutting Lot 1 (the present Col lege 
site) which is surplus to City requirements. It is proposed 
to dispose of these surplus lands to the College, it being 
noted that had the present alignment been determined at the 
time of the previous sale, said lands would have been included 
in the transaction at their current value. As abutting owners, 
their consent is required to the closure of such portions 
thereof comprising road allowance. 


( Continued ) 
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These surplus lands, shovm hatched on plan marginally nuiribered 
LC 473, comprise an area of 42,025 sq. ft. The bulk of this 
strip consists of a steep sloping bank of poor sandy soil . 
According to the City Engineer, this bank rises approximately 
20 ft. above the new road alignment and is unsuitable for 
separate development. The Planning Department concurs that 
the most logical disposition of this strip is to consolidate 
same with the abutting property. 

Following negotiations with the representatives of the Baptist 
College, they have agreed to pay the sum of $5,000.00 for this 
strip of land, subject to consolidation with their own site. 
According to the proposed overall concept plan of development 
for the S.E. Sector, approved by Council May 31st, 1968, this 
enlarged site of approximately 6 acres is designated for 
institutional purposes only. The foregoing price of $5,000.00 
is considered to be fair and equitable. 

RECOMMENDED that the Supervisor of Property and Insurance bo 
authorized to sell aforementioned strip of land for the sum of 
$5,000.00 on the above basis." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 

(Attachment ) 


11. City-owned Lots - North Side of. 

B.C. Hydro Right-of-way and West 
of Manor Street 


The Supervisor oi Property and Insurance reports as follows : 

"In 1921, the City acquired, through Tax Sale, Lots 17 and 18 of Block 
112 and 129, D.L. 36 & 51, situated North of the B.C. Hydro RLght-of 
way and West of Manor Street. The lots are 33' x 115.5', zoned RS-1, 
but have been withheld from the market as they are isolated with no 
access . 

The owner of abutting IjOts 19 and 20 died early this ye%r, and the 
executor of her estate, by letter dated April 21st, 1972 has 
approached the City to determine whether or not the City would be 
interested in purchasing the 2 lots. If privately-owned Lots 19 and 
20 were acquired by the City, a subdivision of these lots and the 
City's lots could be made to create 3 marketable pai'cels, approxi- 
mately 38 ' X 132' fronting onto Manor Street. 

In view of the fact that the City's lots cannot be placed on the mar- 
ket without some form of access, and that with the adjoining Lots 19 
and 20, resubdivision could take place to create saleable residential 
lots, It Is sugqested that the Supervisor of Property and Insurance 
be authorized to negotiate the acouisltfon of Lots 19 and 20. 

The Director of Planning agrees with this proposal to provide a sol- 
ution to the problem of access to the City's lots. 


( Continued ) 
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Clause No. 11 (Continued) 


RECOMMENDATION 

' t is reconnnended that the 
Sipervisor of Property & Insiirance be authorized to negotiate with the 
executor of the estate of the deceased ovmer oi' Lots 19 and 20, 
Blocks 112 and 129, District Lot 36 & $1, for the acquisition of the 
lots, for ultimate consolidation and resubdi vision vith City-ovmed 
Lots 17 and l8, such negotiations to be subject to a report back to 
City Council prior to acquisition." 

Your Board RECOMMENDS that the foreqolnq recommenciat ion of the 
Supervisor of Property and Insurance he approved. 


12. Sales: Residential 
Champ lain Heights 


IffiCOMMEIIDATICIN: 


Recommended that the folloving application to purchase received by the 
Supervisor of Property and Insvirance be approved under the terms and con- 
ditions set down by City Council. These lots are marketed on the basis 
of fixed price in accordance with Council's instructions regarding the 
sale of single family residential lots in Charaplain Heights. 


re: Lot 173, D.L. 33ii, Plan lli2U0 
S/S 63rd Ave. East of Kerr St . 

Name Lot Approx. Size Sale Price Terms Conditions 

Robert 173 $2' x 120' $17,000.00 City Nil 

Davie s Terms 

a 9% 


FOR COUNCIL ACTION SEE PA<;E(S) W. 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


August 3, 1972 

A meeting of the Standing Committee of Council on Planning 
and Development was held on Thursday, August 3, 1972, at 9:30 a.m. 
in #1 Committee Room, third floor. City Hall. 


PRESENT; 


ABSENT; 


Alderman Bird (Chairman) 
His Worship the Mayor 

Aldermen Adams, Broome, Linnell, Phillips, 
and Sweeney. 

Alderman Calder (Civic Business) 
Alderman Hardwick 

Alderman Rankin (Leave of Absence) 
Alderman Wilson 


CLERK: 


M. James 


Minutes 

The Minutes of the meeting of April 20, 1972, were adopted. 

The following recommendations of the Committee are submitted to 
Council. 

RECOMMENDATIONS 

1. Hastings-Sunrise Action Council: 
Area Bounded by Charles, Cassiar, 
Adanac and Boundary 

Under date of June 20, 1972, the Board of Administration 
submitted to the Council meeting of June 2 7th, a report from the 
Director of Planning and Civic Development which contained 
recommendations for the area bounded by Charles, Adanac, Cassiar 
and Boundary. It also carried certain information which the 
Department had received from the Hastings-Sunrise Action Council. 
The Board of Administration recommended, and Council adopted at 
that June 27th meeting, that the matter be referred to this 
Committee for further study and hearing of a delegation from the 
Hastings-Sunrise Action Council. 

Present at the meeting representing the Hastings-Sunrise 
Action Council were Mr. J. Cork the Chairman, and Mrs. Margaret 
A. Mitchell the Secretary. 

Mr. Cork read to the meeting a brief dated May, 1972. Mrs. 
Mitchell in oral submission to the Committee, recommended that the 
proposed redevelopment of this area of land be undertaken under 
the proposed legislation of the Federal Government dealing with 
neighbourhood improvement districts. 

Also present at the meeting was Mr. W.A. Street representing 
Inland Industries Limited, a property holder in the north-east 
corner of Charles Street and Boundary Road. Mr. Street noted that 
the Inland Industries Limited had requested a rezoning which he 
felt had precipitated the series of actions which resulted in the 
hearing today. Mr. Street noted that there was a scarcity of 
industrial-zoned land in this City and with the removal of the 
False Creek Basin from industrial zoning the amount available, 
would decrease further. 


cont ' d 
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Mr. Street noted that the Inland Industries Limited required 
a building of approximately 35,000 square feet as office space and 
warehousing. 

Gordon and Gordon Realty had also been called to the meeting 
but did not appear. 

During the consideration, the Committee had before it the 
report of the Board of Administration dated June 10, 1972, - 
'Delegation Request - Hastings-Sunrise Action Council', the brief 
of the Hastings-Sunrise Action Council dated May, 1972, and submitted 
this date, and the comments submitted on behalf of Inland Industries 
Limited by Mr. W.A. Street. 

After discussion with the delegations on the proposals and 
more particularly a discussion with Mr. Street re the needs of 
Inland Industries Limited, your Committee 

RECOMMENDS 

(a) That no large scale redevelopment occur in the area and the 
area be redeveloped as a residential community. 

(b) That the Director of Planning and Civic Development be 
instructed to prepare a detailed development plan for 
Phase I of the Charles, Adanac, Boundary Road area in 
consultation with the Hastings-Sunrise Action Council, 
and generally in accordance with the following principles 
proposed by the Planning Department: 

(i) The four principles of the residential plan set out 

on page four of the report of the Director of Planning 
dated June 7, 1972. 

(ii) To investigate the four principles re housing set out 
on pages six and seven of the report of the Director 
of Planning dated June 7, 1972. 

(iii) To investigate the three principles re vehicular 

and pedestrian circulation as set out on page eight 
of the report of the Director of Planning dated 
June 7, 1972, and the City Engineer report further 
on the proposed pedestrian overpass at Cassiar/William 
when the detailed plans requested by (i) and (ii) above 
are presented to Council. 

(c) Council representation on the Planning Advisory Committee be 
by the Director of Planning and Civic Development or his 
nominee. 

(d) That the Director of Planning and Civic Development initiate 
discussions with the Federal Government for assistance for 
the planning and rehabilitation of this area under existing 
or proposed legislation. 

(e) That the Provincial Department of Highways be asked to advise 
of their final design of the proposed connection between 
Highway 401 and the Second Narrows Bridge crossing within 
three months as it is the intention of Council to advertise 
for sale and sell Lot 1, Block 113, Sections 28 and 29, 
T.H.S.L. , being the land lying south of Charles Street and 

to the east of Highway 401. 
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2. Senior Citizens Housing Project: 
Joyce and Kingsway 

Under date of April 18, 1972, Mr. L. Jarvis, Chairman of the 
Sub-Committee of the Board of Collingwood United Church, wrote to 
the Director of Planning re a proposed senior citizens housing 
project near Joyce Road and Kingsway. The proposal was for the 
development of a senior citizens highrise tower by a foiandation 
to be initiated by Collingwood United Church on two lots presently 
owned by the Church and four lots presently owned by Kelly-Douglas 
Limited. Subsequently, on July 18, 19 72, Council was requested to 
consider the matter of hearing a delegation from Collingwood United 
Church on the proposed senior citizens housing development and at 
that meeting Council referred the matter and the hearing of the 
delegation direct to this Committee. 

At this meeting your Committee received from Collingwood 
United Church a delegation headed by Mr. L. Jarvis, Chairman of 
the Sub-Committee of Collingwood United Church who explained the 
proposal for the development of their senior citizens housing 
to the Committee. 

The delegation and the members of the Committee discussed 
the matter and at length the Committee 

RECOMMENDS that the Director of Planning and Civic Development 
be requested to investigate, with the officials of the Greater 
Vancouver Regional District, the possibility of a senior citizens 
housing development and also the possibility of this specific 
site for senior citizens housing: all on the understanding that 
the Collingwood United Church will donate their two lots adjacent 
for consolidation into the total site area. 


At this point in the meeting the number of members present 
fell below six (6) leaving the Committee without a quorum. The 
following recommendation of the five remaining Committee members 
is submitted for Council consideration. 


3. Proposed Womens Residence: 
1280 Nicola Street 


Under date of April 7, 1972, the Board of Administration 
submitted a report of the Director of Planning and Civic Development 
on a suggested womens residence at 1280 Nicola Street. The residence 
was proposed by Mr. Norman S. Jones, Architect on behalf of the 
Society for the Christian Care of the Elderly. 

At the April 10th meeting of Council, Council instructed that 
the delegation and the discussion relating to the report be referred 
to this Committee. 

Present at the Committee meeting this date was Mr. Norman S. 
Jones of the Architectural Firm of Jones, Haave, Delgatty, who spoke 
to the proposal for the Society for the Christian Care of the Elderly. 
Also present were the Medical Health Officer, the Director of Planning 
and the Director of Social Planning/Community Development who commented 
on various aspects of the proposal. 

The Committee discussed matter at some length with the delegation 
and on being advised that similar projects are presently in occupation 
in other cities in Canada, the members of the Committee present 

RECOMMEND that the Board of Administration be granted authority to 
send staff members to investigate the other projects of similar 
nature in Canadian cities for report back to this Committee. 

The meeting adjourned at approximately 11:45 a.m. 


* * * * * 


FOR COUNCIL ACTION SEE PAGE{S) 


CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 

A Regular meeting of the Council of the City of Vancouver was 
held on Tuesday, August 29, 1972, in the Council Chamber, at 
approximately 9:30 a.m. 

PRESENT: His Worship Deputy Mayor Alderman Wilson 

Aldermen Adams, Bird, Broome, Calder, 

Hardwick, Linnell, Phillips, Rankin 
and Sweeney 

ABSENT: His Worship the Mayor (on civic business) 

CLERK TO THE COUNCIL : D. H. Little. 

PRAYER 

The proceedings in the Council Chamber were opened with 
prayer, offered by Rev. Dr. Geo. Turpin, Civic Chaplain. 

'IN CAMERA' MEETING 

The Council agreed to an 'In Camera' meeting later this 

day. 

ADOPTION OF MINUTES 

MOVED by Alderman Broome, 
SECONDED by Alderman Adams, 

THAT the Minutes of the Regular Council meeting, dated 
August 15, 1972, (with the exception of the 'In Camera' portion), 
be adopted . 

- CARRIED. 

COMMITTEE OF THE WHOLE 

MOVED by Alderman Broome , 
SECONDED by Alderman Bird, 

THAT the Council resolve itself into Committee of the Whole, 
His Worship the Deputy Mayor in the Chair. 

- CARRIED. 

UNFINISHED BUSINESS 

1. Public Meeting: Shannon 

Estate, 57th Ave, and Granville St. 

Further to the instructions at the August 15, 1972, Council 
meeting, the Deputy Mayor advised of having initiated a meeting 
between the proposed developers of the Shannon Estate property 
and representatives of The Community Music School, to consider the 
school's particular proposals. The developers have agreed to 
have their architects meet with the representatives of the school, 
to see what practical arrangements can be worked out. 

In regard to a Public Meeting to be held. His Worship the 
Deputy Mayor proposed the meeting take place on Thursday, 
September 21, 1972, subject to the administration being able to 

(continued) 
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UNFINISHED BUSINESS (cont'd) 

Public Meeting: Shannon 
Estate (continued) 

proceed at that time. 

It was agreed to leave the matter with His Worship the 
Deputy Mayor . 

2. Grant Request: The 
Vancouver Bach Choir 

A representative of The Vancouver Bach Choir appeared, in 
support of their application for a grant. 

MOVED by Alderman Rankin, 

THAT a grant equal to the rental of the Queen Elizabeth Theatre 
as charged to this organization during the year 1972, be approved, 
but not to exceed $1,125.00. 

- CARRIED BY THE 
REQUIRED MAJORITY. 

3. Purchase of Black Velour Drapes - 
The Queen Elizabeth Theatre 


Consideration of this matter was deferred, pending the 
hearing of a delegation later this day.. 


COMMUNICATIONS OR PETITIONS 

1. Appeal: License Refusal 

(Kino Art Gallery and Cinema) 

An appeal was noted from the Kino Art Gallery and Cinema 
from the decision of the License Inspector in refusing a license 
to operate a theatre at 2152 Main Street, in view of information 
from the City Building Inspector. 

MOVED by Alderman Broome, 

THAT the setting of a suitable date for the appeal to 
be heard by Council, be left in the hands of the City Clerk. 

- CARRIED. 

2 . Police Members - Civil Actions re 
Channel 8 Interview 


The Council noted a resolution from the Board of Police 
Commissioners, in a letter dated August 18, 1972, asking that 
authority be granted for payment of legal costs of members of 
the Police Force involved in the allegations made by Margo Wong 
in a television interview on Channel 8 on July 13, 1972; these 
police officers having requested permission of the Board of Police 
Commissioners to take civil action. The resolution states the 
understanding that the basis for payment would be costs above 
taxable costs if they are successful, and actual costs if they lose. 

MOVED by Alderman Rankin, 

THAT the Council do not grant civic funds in respect of this 
proposed civil action, as per the request received. 


- CARRIED. 


V77 
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COMMUNICATIONS OR PETITIONS (cont'd) 

3. Canadian Police 
Information Centre 

The Board of Police Commissioners, under date of August 16, 
1972, submitted a report by the Chief Constable on the Canadian 
Police Information Centre. 

MOVED by Alderman Bird, 

THAT the proposal referred to in the Chief Constable's 
report be referred to the Board of Administration for study and 
report through the Research and Systems Division of the Finance 
Department, and that the report be made available to Council and 
the Police Commission. 

- CARRIED. 

4. Brief: Bus System in 
Vancouver 


Council received a letter jointly signed by the Business 
Manager of the Amalgamated Transit Union, and the Chairman of the 
Citizens Co-ordinating Committee of Public Transit, asking per- 
mission to present a brief to Council, entitled "Immediate Improve- 
ments Required for the Bus System in Vancouver." 

MOVED by Alderman Bird, 

THAT this communication be referred to the Standing Committee 
on Transportation, for the purpose of hearing the delegation. 

- CARRIED. 

5 . Resolution re 
Hockey Canada 

The Council noted a resolution from the Corporation of the 
City of Woodstock, Ontario, respecting meetings between Hockey 
Canada and the Russian National Team. 

MOVED by Alderman Broome, 

THAT this resolution be received. 

- CARRIED. 

6. Establishment of a Senior 
Governmental Tri-level 
Co-ordinating Committee 

The following is extracted from a communication from the 
Deputy Mayor, under date of August 16, 1972: 

"Councillor Bernie Wolfe of the Greater Winnipeg 
Municipal Council was attending a seminar in Vancouver recently 
and paid a visit to the Mayor's office. Councillor Wolfe, many 
will recall, is Chairman of the Transportation Committee of the 
C.F.M.M. He is very much interested in the progress being made 
in the Greater Vancouver Area relative to transportation prob- 
lems and also made enquiries concerning progress being made on the 
third crossing of Burrard Inlet. 


(continued) 
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COMMUNICATIONS OR PETITIONS (cont'd) 

Establishment of a Senior 
Governmental Tri-level 
Co-ordinating Committee 
(continued) 

I advised the Councillman of delays in all fields 
referred toj that the problem seemed to be one of communication 
between three levels of Government. After receiving the run-down 
of our problems Councillor Wolfe said, "Do you not make full use 
of your Inter-Governmental Committee?" To which I replied I had 
never heard of such a committee, and Councillor Wolfe said that 
in Manitoba there is an operation that is known as "The Inter- 
Governmental Tri-Level Coordinating Committee". lliis committee 
meets regularly once per month. Its membership consists of three 
senior officials; one representing the Federal Government who comes 
out from Ottawa to attend the meetings, one is a top Province of 
Manitoba official, and the other is a senior official who, I believe, 
is an employee of the City of Greater Winnipeg. I am advised by 
the Councillman that this committee, although lacking powers to 
implement measures, serves as a very useful agency of communication 
between the three levels of Government. 

In reviewing some of our problems, e.g. transpor- 
tation, the third crossing, major arteries leading out of the core 
area to the freeways, winter works programmes, local initiative 
programmes coiranencod and abruptly cut off, municipal financial 
problems, and many others I can think of; these problems, I am sure, 
might v;ell bo solved if, .in the Greater Vancouver area, we had such 
a committee established provided, of course, that the Federal and 
Provincial Governments would agree to the procedure." 


MOVED by Alderman Hardwick, 

THAT this matter be placed before the Greater Vancouver 
Regional District. 

- CARRIED. 

7. Location of No. 1 Fire Hall in 

the Strathcona Rehabilitation Area 

A communication was received from the Minister of Municipal 
Affairs, advising of a number of complaints concerning the pro- 
posed new location of No. 1 Fire Hall in the Strathcona Rehabilita- 
tion area. The Minister concludes: 

"I think it would be welcomed if the City of Vancouver 
could work out with the residents an alternative 
location for the No. 1 Fire Hall." 

MOVED by Alderman Bird, 

THAT the communication be received. 

(Amended) 

MOVED by Alderman Phillips, in amendment , 

THAT the following words be added to the main motion: 

"and a delegation from the Strathcona Property Owners 
and Tenants Association be heard by the Standing 
Committee on Planning and Development, when the Fire 
Chief's further report is to be considered." 

- CARRIED. 


(The motion, as amended, was put and CARRIED.) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS 

A. GENERAL REPORT, 

August 25, 1972 

WORKS AND UTILITY MATTERS 

At this point, it was agreed to bring forward a Motion by- 
Alderman Phillips, notice of which was given at the last Regular 
Council meeting, as follows: 

Local Initiatives Program: 
Winter Projects 


MOVED by Alderman Phillips, 

TPIAT, WHEREAS the Federal Government will probably introduce 
another winter program similar to the Local Initiatives Program; 

AND WHEREAS the City was able to make use of the LIP last 
winter to perform many useful tasks at great savings to the city 
taxpayers ; 

THEREFORE BE IT RESOLVED that suggestions for winter 
programs to be initiated by the City be received from both staff 
and aldermen by September 15, 1972, for evaluation by Council. 

- CARRIED. 

(His Worship the Deputy Mayor agreed to communicate with 
Ottawa, to enquire with respect to a Winter Employment Program 
this year.) 

General Board Report 

MOVED by Alderman Bird, 

THAT Clauses 1 to 5 of the Board of Administration report 
(Works and Utility Matters) be adopted, and Clause 6 be received 
for information. 

- CARRIED. 

SOCIAL SERVICE AND HEALTH MATTERS 

Spring Street Project 
Progress Report (Clause 1) 

MOVED by Alderman Rankin, 

THAT Progress Report #1 of the Spring Street Program, and 
a further report expected by next week, be referred directly to 
the Standing Committee on Health and Welfare for consideration 
of these reports only, and discussion with such groups as may 
be invited by the Director of Social Planning/CCimmunity Development 
because of their particular interest in the matter. 
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- CARRIED. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Balance of Social Service 
and Health Matters 


MOVED by Alderman Sweeney, 

THAT Clauses 2, 4, 5 and 6 of the Board of Administration 
report (Social Service and Health Matters) be adopted, and 
Clause 3 be received for information. 

- CARRIED. 

BUILDING AND PLANNING MATTERS 

Rezoning: S/W Corner of School 
Avenue and Tyne Street 
(Clause 3) 

In considering the information in this Clause, it was 

MOVED by Alderman Calder, 

THAT the general subject matter in the clause be deferred 
for consideration of Council after the Public Hearing is held 
on the Calling Foundation application, but at the same Council 
meeting . 

- CARRIED. 

Disused Grain Elevator: 
2700 Block Wall Street 
(Clause 4) 

After considering this Clause, it was 

MOVED by Alderman Hardwick, 

THAT the Director of Planning and Civic Development and 
the Supervisor of Properties report on what would be required, 
and the implications, to acquire and develop the property referred 
to in the Clause, for public uses. 

- CARRIED. 

National Harbours Board Fill 
(Clause 5) 

In considering this Clause, it was 

MOVED by Alderman Phillips, 

THAT Mr. W. G. Rathie, Member of the National Harbours Board, 
and representatives of the C.P.R. be requested to meet with the 
related Council committee to discuss the matter in this Clause 
before any fill takes place. 

- CARRIED. 

Balance of Building and Planning Matters 

MOVED by Alderman Broome , 

THAT Clauses 1 and 2 of the Board of Administration report 
(Building and Planning Matters) be adopted. 


- CARRIED. 
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Council recessed at approximately 11:00 a.m., following 
which an 'In Camera' meeting was held. The Council then recessed 
at approximately 11:55 a.m., to reconvene again at 2:00 p.m., in 
open session. 


The Council, still in Committee of the Whole, reconvened in 
the Council Chamber at approximately 2:00 p.m.. His Worship the 
Deputy Mayor in the Chair, and the following members present: 

PRESENT: His Worship Deputy Mayor Alderman Wilson 

Aldermen Adams, Bird, Broome > Calder, 
Hardwick, Linnell, Phillips, 
Rankin and Sweeney. 

ABSENT: His Worship the Mayor 


DELEGATIONS AND UNFINISHED BUSINESS 


1. Drapes: 

Queen Elizabeth Theatre 

Representatives of the Vancouver Civic Auditorium Board and 
the Queen Elizabeth Theatre appeared in support of the request that 
an amount of $9,258.00 be authorized for the purchase of black 
velour drapes for the Queen Elizabeth Theatre. 

MOVED by Aid. Rankin, 

THAT authority be granted accordingly, the cost to be charged 
to Contingency Reserve. 

- CARRIED 

2. Theatre Parking Revenues: 
Capital Purposes 

The Chairman of the Vancouver Civic Auditorium Board appeared 
requesting that this matter be deferred for a future meeting. 
Therefore the Board of Administration report of August 24, 1972, on 
the subject was deferred accordingly pending an arrangement with the 
Auditorium Board for a delegation to make representations. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 

FINANCE MATTERS 
Grant Request: 

Neighbourhood Services Association 
(Clause 1) 


The Council received a report from the Director of Social 
Planning/Community Development regarding grant to Neighbourhood 
Services Association of an additional amount of $8,000 in connection 
with its various programs for children and families. Earlier in 
the year a grant of $30,000 in this regard had been approved. 

MOVED by Aid. Calder, 

THAT an additional grant of $8,0 00 for the Neighbourhood 
Services Association, in connection with its various programs for 
children and families, be granted. 

- LOST 

(Not having received 
the required majority 

Downtown Community Health Society: 

Grant re Furniture 

(Clause 2) 


After considering the details in this clause regarding a 
grant of approximately $284.00 with respect to purchase of 
furniture from the City by the Downtown Community Health Society, 
it was 

MOVED by Aid. Adams, 

THAT this request be approved. 

- CARRIED BY THE 
REQUIRED MAJORITY 

Purchase of Medical Equipment: 

Health Department 

(Clause 3) 


After giving consideration to the details regarding certain 
medical equipment for the Health Department, it was 

MOVED by Aid. Bird, 

THAT authority be given for the purchase of the medical 
equipment referred to in this clause at the estimated cost of 
$1,496.00, funds to be provided from Contingency Reserve. 

- CARRIED 

Library Five Year Capital Plan: 
West End and Strathcona Branches 
(Clause 6) 


After considering the report of the Director of Finance, 
submitted by the Board of Administration, and detailed in this 
clause regarding West End Branch Library and Strathcona School 
Children's Branch Library, it was 

MOVED by Aid. Hardwick, 

THAT the Council amend the Five Year Plan for branch libraries 
by adding to the list of planned branches the West End Branch 
Library and the Strathcona School Children's Branch Library on the 
understanding there will be no increase in the total amount of the 
present Five Year Plan money available for branch development. 

- CARRIED 
UNANIMOUSLY 


(continued) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 

GENERAL REPORT, August 25, 1972 (continued) 

FINANCE MATTERS (continued) 

Balance of Finance Matters 

MOVED by Aid. Linnell, 

THAT Clause 4 of the Board of Administration report (Finance 
Matters), dated August 25, 1972, be received for information; and 
Clause 5 be adopted. 

- CARRIED 

B. PERSONNEL MATTERS, REGULAR 
August 11, 1972 

MOVED by Aid. Linnell, 

THAT the report of the Board of Administration (Personnel 
Matters, Regular), dated August 11, 1972, be adopted. 

- CARRIED 

C. PERSONNEL MATTERS, SUPPLEMENTARY 
August 25, 1972 

MOVED by Aid. Broome, 

THAT the report of the Board of Administration (Personnel 
Matters, Supplementary), dated August 25, 1972, be adopted. 

- CARRIED 

D. PROPERTY MATTERS 
August 25, 1972 

Policy re Sale of City-Owned Property 
for Senior Citizens' Development 
(Clause 6) 


The Board of Administration submitted a report of the 
Supervisor of Property and Insurance setting out the present 
policy regarding sale of City-owned property for senior citizens' 
housing development and expressing views with regard to the 
proposal of changing the policy to sell on the basis of the 
CMHC/Provincial Government average land cost on an average unit 
size for senior citizens' housing development. 

The report concludes as follows: 

"There is little doubt but that the fairest method of dealing 
with the sale of property is on the basis of market value. 
This takes into account the form of development and all other 
factors relating to land. If Council wished to charge less 
than market value, this could be done by a percentage reduction 
bearing in mind the fact that the types of projects being 
discussed herein do not pay taxes." 

MOVED by Aid. Broome, 

THAT Council resolves that the unit measurement is unsatis- 
factory in respect of sale of City-owned property for senior 
citizens' housing development; 

FURTHER THAT the general policy question re senior citizens' 
housing development be referred back to the Board of Administration 
for further report through the Standing Committee on Planning and 
Development. 

- CARRIED 


(continued) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 

PROPERTY MATTERS (continued) 

Sale of City Lands to Anavets 
Senior Citizens' Housing Society 
(Clause 7) 

After considering the details of the proposed sale of City- 
ovmed land to Anavets Senior Citizens' Housing Society for senior 
citizens' housing development, it was 

MOVED by Aid. Bird, 

THAT the Council sell Lots 15 to 19 of Block 109, D.L. 264A 
on the North Side of 8th Avenue between St. Catherines and Windsor 
Streets to this Society at the net price of $26,740.00, subject to 
the following conditions: 

(a) the sale be effective on the date of Council approval. 

(b) an option be retained by the City to repurchase the 
lands at the net sale price if construction for 
senior citizens' housing does not take place within 
2 years. 

(c) the City retain a 21 year option to repurchase if the 
lands are used for any purpose other than a senior 
citizens' housing development. 

(d) the purchaser be required to finance in accordance 
with the Elderly Citizens' Housing Act. 

- CARRIED 

Balance of Property Matters 

MOVED by Aid. Broome, 

THAT Clause 1 to 5 and Clause 8 of the report of the Board 
of Administration (Property Matters), dated August 25, 1972, be 
adopted. 

- CARRIED 

E. Hoarding Around B.C. 

Building Site - Block 61 

The Board of Administration, under date of August 25, 1972, 
submitted the following report: 

"The City Engineer reports as follcwa: 

The contractor has commenced construction of the hoarding 
around Block 61. The hoarding Is to be located 2^ feet 
back from the curb on Hornby, Howe and Smitho Streets and 
out to the vehicular exit ramp from Block 52 on Robson 
Street. 

The Provincial Government representative on the Joint 
City of Vancouver and B.C. Provincial Government Committee 
has been contacted and has agreed to omit the hoarding on 
Robson Street in view of current discussions with the City 
on the final development in the block. This means that 
the pedestrian movement on the south side of Robson Street 
in this block will not be interrupted for the present. The 
Provincial Government representative also advised that the 
parking that now takes place on the site will be continued 
until nejiotiations with the City are concluded.' 

Your Board submits the foregoing for INFORMATION." 


(continued) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 

Hoarding Around B.C. Building 
Site - Block 61 (continued) 

MOVED by Aid. Broome, i 

THAT the foregoing report of the Board of Administration be 
received for information. 

- CARRIED 

F. Report of Official Traffic Commission 
August 16, 1972 

MOVED by Aid. Linnell, 

THAT the report of the Official Traffic Commission dated 
August 16, 1972, be adopted. 

- CARRIED 

G. Report of Standing Committee 
On Health and Welfare 


MOVED by Aid. Linnell, 

THAT the report of the Standing Committee on Health and 
Welfare dated August 17, 1972, be adopted with the exception 
of Clause 1 re Health and Welfare Standing Committee meetings. 

- CARRIED 

Health and Welfare Standing 
Committee Meetings 

Consideration was given to the recommendation of 
the Health eind Welfare Standing Committee that subject 
matters to be brought to the Standing Committee on 
Health and Welfare, from time to time, be at the discretion 
of the Chairman rather than being restricted to only those 
items referred by the City Council. 

MOVED by Aid. Linnell, 

THAT the Procedure By-law be amended to exempt the 
Standing Committee on Health and Welfare from the present 
regulation that the Standing Committees shall consider and 
report on only those matters which have first been 
specifically referred to them by the City Council. 

- CARRIED 

H. Report of Standing Committee 
on Planning and Development 

MOVED by Aid. Bird, 

THAT the report of the Standing Committee on Planning and 
Development dated August 17, 1972, be received for information. 

- CARRIED 

I. Redevelopment of T. Eaton Retail Store: 
515 West Hastings Street 

The Council considered a Board of Administration report of 
August 25, 1972, setting out, in considerable detail, pertinent 
information involved in a development permit application by the 
Architects Eng and Wright on behalf of Vancouver Square 
Holdings Ltd. , for the redevelopment of the T.Eaton Retail Store 
on the site at 515 West Hastings Street. 

The Director of Planning and Civic Development, in his report, 
sets out the views of the following: 

Historic Area Advisory Board 
Design Panel 

Vancouver City Planning Commission 
Technical Planning Board 

(continued) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 

Redevelopment of T. Eaton Retail Store: 
515 West Hastings Street (continued) 

MOVED by Aid. Adams, 

THAT the concept of this development proposal be accepted 
subject to the submission of detailed design drawings in accordance 
with normal development permit procedure subject to conditions of the 
Technical Planning Board as follows: 

(a) The complete final architectural design of the development 
including the design of the tower structure, being to the 
satisfaction of the Technical Planning Board after advice 
from the Design Panel. 

(b) The retail store and parking garage development at the 
street/sidewalk level be developed with retail uses 
fronted by traditional show windows and entrances. That 
suitable permanent continuous canopies or arcades be 
provided for pedestrian protection. 

(c) The open space at the south-west corner of Block 13 
be usable by pedestrians directly from the sidewalk. 

(d) The off-street parking and off-street loading and 
unloading facilities, access and egress and other 
service requirements be provided subject to advice 
from the City Engineer. 

- CARRIED 

J. Social Assistance and Non- 

Union Longshoremen on Strike 

The Board of Administration, under date of August 25, 1972, 
submitted the following report: 

"The Director of Welfare and Rehabilitation reports as follows: 

'During the past two weeks our Department has been faced 
with the problem of refusing to grant Social Assistance 
to Longshoremen (Union and Non-Union members) who are 
on strike and are in need of temporary assistance. The 
policy of the Provincial Government on this matter is 
quite clear - ncunely, no eligibility if the applicant 
is on strike. 

On Wednesday, Aogvtst 23, 1972, I was advised by the Deputy Minister 
of the Department of Behabilitation and Social Improvement, that his 
Kinlster had received numerous requests from conmunity leaders to 
provide temporary sodal assistance to this group. The Deputy Minister 
further advised that a slight change in policy was approved whereby 
emergency assistance could be provided to non-union longshoremen on 
strike provided that they met normal social allowance eligibility re- 
quirements and assistance was to be provided by way of food vouchers 
only on an open and close two week basis. 

Later the same day a press release was issued by the Hon. Grace 
McCarthy confirming the above policy change. 

On Thursday morning, August 24, 1972, our Department put this 
policy Changs into operation. 

To facilitate the handling of this emergency we have established 
an intake unit at our central office on 1530 W 0th and have assigned 
an experienced staff member to this task. A separate record and ac- 
counting will be kept of this group and a separate recovery of expen- 
ditures incurred for direct assistance will be submitted to the 
Province on termination of the emergency. 

A non-union longshoreman applying for assistance is required to 
produce objective evidence by way of a letter from the Longshoremen's 
Union indicating that he is normally employed as a longshoreman and is 
not a member of their union. This has already produced some confr o nt- 
ation, however, without this requirement our staff nould be faced with 
applicants who are in no way associated with longshoremen work. 


(continued) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 


Social Assistance and Non-Union 
Longshoremen on Strike (continued) 


A slight alteration has been made in eligibility criteria in 
two areas, namely t 

1. An applicant who ovms an automobile with a market value 
greater than $1500 would not normally be eligible. 
This criteria will not apply to the emergency group. 

2. An applicant is normally entitled to a personal assets 
exemption of $500 (eg $500 cash in bank). This exemption 
will not be granted to the emergency group. They will be 
expected to use their personal assets almost completely before they 
are granted food vouchers. 


Note: Should a person require food assistance for longer 
than two weeks, he will be required to reapply. 

For the Ijiformation of Council the follovfing food amounts may be 
granted: 



per month 

per 2 weeks 

1 adult 

38.00 

19.00 

2 adults 

66.00 

33.00 

2 (1 child} 

74.00 

37.00 

3 (1 child) 

85.00 

42.50 

3 (2 children) 

93.00 

46.50 

4 (2 children) 

109.00 

54.50 

4 1 3 children) 

117.00 

58.50 

5 (3 children) 

133.00 

66.50 

5 (4 children) 

141.00 

70.50 

6 (4 children) 

152.00 

76.00 

6(5 children) 

160.00 

80.00 

7 (5 children) 

171.00 

85.50 

7 (6 children) 

179.00 

89.50 

8 (6 children) 

190.00 

95.00 

8 (7 childi-en) 

198.00 

99.00 

9 (7 children) 

209.00 

104.50 

9 {8 children) 

217.00 

108. 50 ' 


Your Board submits the foregoing to Council for INFORMATION." 

MOVED by Aid. Bird, 

THAT the foregoing report of the Board of Administration be 
received for information. 

- CARRIED 

K. Rezoning: S/E Corner of 

Grant and Commercial Streets 
(Mr. J. Hand j a) 

The Board of Administration, under date of August 28, 1972, 
submitted the following report: 

"At the Public Hearing on August 3, 1972, Council, after hearing interested 
parties, resolved : 

'THAT this rezoning application be referred back 
to the Director of Planning and Civic Development 
for further consideration and information regarding 
t he de ve lopme nt . ' 

The Director of Planning and Civic Developinent reports as follows: 

•This application was not recommended for approval by the Technical 
Planning Board and the Vancouver Planning Commission - see copy 
attached. 

Since the Public Hearing, the Zoning Planner has met on several 
occasions with Mr. J. Handja, the designer and applicant, and 
suggested changes to the scheme of development in an effort to over- 
come thb basic objections of the Technical Planning Board and the 
Vancouver City Planning Commission of extending the C-2 Conuaercial 
zone into the residential zone and providing a development more com- 
patible with the adjacent residential area to the east. 


(continued) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 

Rezoning: S/E Corner of Grant and 
Commercial Streets (Mr. J. Hand j a) 
(continued) 

The noat desirable propOBsl, from the Department's point of view, was 
to delete some 6,000 aq. ft. of area in the cellar origittally noted 
as 'xeoreation hall', aa this area, if used for assembly purposes, 
vould require an additional 60 off-street parking spaces which can- 
not be provided on the site. Should this area in the cellar be 
used for off-street parking, the easterly 50' of the site adjacent 
to the residential properties could be developed with surfaced off- 
street parking with landscaped setbacks and screening, such use 
being conditional, approvable by the Technical Planning Board in 
Msidential zoxms. 

This also involved relocating of the ramp to the cellar from its 
present location at the easterly boundary of the site, which is 
adjacent to the dwelling, to some 50' westerly. This development 
could then be proceeded with in compliance by the By-law, subject 
to a relaxation by the Board of Variance regarding access to the 
off-street loading area, and in turn would ensure a better separation 
of the commercial development from the nearby homes. 

A sketch plan was submitted indicating the revised scheme of develop- 
nent by Mr. J. Handjaj however, the Zoning Planner was later informed 
that the owner would not accept this proposal. 

The last plan submitted by Mr. Handja on August 22, 1972, indicated 
a form of development very similar to that submitted with the original 
application, except that I 

a) The access ramp (v^ich does not appear workable) 
is located approximately 50' wsat of the easterly 
boundary of the site} 

b) The 6,000 sq. ft. area in the basement still 
remains, with no indication as to its future 
use, although Mr. Handja orally advised that 
this area is to be used for storage purposes. 

Time has not permitted a full, detailed check of the development for 
compliance with the C-2 regulations, but should the rezoning as re- 
quested be granted, the development >ould meet the floor space ratio 
of the C-2 Commercial area -- the scheme indicates approximately 2.45. 
If the area in the basement is used for storage, it would appear some 
additional 5 or 6 parking sp~aces would have to be provided. Also, 
revision of design is necessary to comply with the daylight access 
angle for the dwelling units in the upper floor. 

While Council can grant extension of the C-2 zoning as requested 
(easterly 72' of the site), there is no control under the Zoning and 
Development By-law to ensure completion of the development of the site 
as now submitted by the applicant, and other forms of development, if 
in compliance with the Zoning and Development By-law, could be con- 
structed on this site. 

If Council wish the site to be developed specifically in accordance with 
the plan submitted, including required modifications to comply with the 
conditions of the Zoning and Development By-law, Council may also wish 
to instruct the Director of Planning and Civic Dsvelopment to immediately 
make application to rezone the entire site to a CD-I Comprehensive 
Development District, based on the current form of development, subject 
to normal compliance with By-law regulations. 


Your Board submits the matter to Council for CONSIDERATION." 

MOVED by Aid. Bird, 

THAT the application to rezone the south-east corner of Grant 
and Commercial Streets, namely the East 72' of Lot A of Lots 23 to 2 
of Lot 3 of Subdivision A, Block 137, D.L. 264A, from an RT-2 Two 
Family Dwelling District to a C-2 Commercial District, which was 
considered at a Public Hearing on August 3, 1972, be approved. 

- CARRIED 


(Aldermen Hardwick, Rankin and Wilson were excused from 
voting on this matter.) 


AMENDED 
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COMMITTEE OF THE WHOLE 

MOVED by Aid. Linnell, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid. Linnell, 
SECONDED by Aid. Broome, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

BY-LAWS 

1. BY-LAW TO Al^lEND BY-LAW #3575, BEING 
THE ZONING AND DEVELOPMENT BY-LAW 
(Height of School Buildings) 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Broome, 

THAT leave be given to introduce a By-law to amend By-law 
No. 3575, being the Zoning and Development By-law, and the By-law 
be read a first time. 

- CARRIED 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Broome, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Broome, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Deputy 
Mayor in the Chair. 

- CARRIED 

MOVED by Aid. Hardwick, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Broome, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Broome, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal. 

- CARRIED 

(The By-law received three readings) . 


(Aldermen Wilson and Rankin refrained from voting on this 
By-law, having been absent from the Public Hearing) . 
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BY-LAWS (cont'd) 

2. BY-LAW TO AMEND BY-LAW #3614, BEING 

THE LOCAL IMPROVEMENT PROCEDURE BY-LAW 
(Multiple Dwelling and Local Commercial 
categories) 

MOVED by Aid. Phillips, 
SECONDED by Aid. Sweeney, 

THAT leave be given to introduce a By-law to amend By-law 
No. 3614, being the Local Improvement Procedure By-law, and the 
By-law be read a first time. 

- CARRIED 

MOVED by Aid. Phillips, 
SECONDED by Aid. Sweeney, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Phillips, 
SECONDED by Aid. Sweeney, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Deputy 
Mayor in the Chair. 

- CARRIED 

MOVED by Aid. Phillips, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Phillips, 
SECONDED by Aid. Sweeney, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Phillips, 
SECONDED by Aid. Sweeney, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal. 

- CARRIED 

(The By-law received three readings) . 

3. BY-LAW TO AMEND BY-LAW #4068, BEING 

THE PLUMBING BY-LAW (Increasing scale 
of fees for building sewer extensions) 

MOVED by Aid. Bird, 
SECONDED by Aid. Sweeney, 

THAT leave be given to introduce a By-law to amend By-law 
No. 4068, being the Plumbing By-law, and the By-law be read a 
first time. 

- CARRIED 

MOVED by Aid. Bird, 
SECONDED by Aid. Sweeney, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Bird, 
SECONDED by Aid. Sweeney, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Deputy 
Mayor in the Chair. 

- CARRIED 


(continued) 
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BY-LAWS (cont'd) 

BY-LAW TO AMEND BY-LAW #4068, BEING THE 
PLUMBING BY-LAW (Increasing scale of fees 
for building sewer extensions) 

MOVED by Aid. Bird, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Bird, 
SECONDED by Aid. Sweeney, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Bird, 
SECONDED by Aid. Sweeney, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal. 

- CARRIED 

(The By-law received three readings) . 

4. BY-LAW FOR PROHIBITING, CONTROLLING AND 
REGULATING CROSSINGS OVER SIDEWALKS, 
STREETS AND BOULEVARDS 


MOVED by Aid. Broome, 
SECONDED by Aid. Linnell, 

THAT leave be given to introduce a By-law for prohibiting, 
controlling and regulating crossings over sidewalks, streets and 
boulevards, and the By-law be read a first time. 

- CARRIED 

MOVED by Aid. Broome, 
SECONDED by Aid. Linnell, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Broome, 
SECONDED by Aid. Linnell, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Deputy 
Mayor in the Chair. 

- CARRIED 

MOVED by Aid. Broome, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Broome, 
SECONDED by Aid. Linnell, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Broome, 
SECONDED by Aid. Linnell, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal. 

- CARRIED 

(The By-law received three readings.) 
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MOTIONS 

A. Allocation of Lands for Highway 
Purposes - 1529 West 8th Avenue 

MOVED by Aid. Bird, 
SECONDED by Aid. Phillips, 

THAT WHEREAS the registered owners have conveyed to the City 
of Vancouver, for highway purposes, the following described lands: 

1. North 10 feet of Lot 19, Block 310, District Lot 
526, Group 1, New Westminster District, Plan 590. 


2. All that portion of Lot 17, except the North 10 feet. 
Block 310, District Lot 526, Group 1, New Westminster 
District, Plan 590, described as follows: Commencing 
at the northeasterly- corner of said part of Lot 17; 
thence South 10 feet following in the easterly limit 
of said part of Lot 17, thence N 45° W 14.14 feet, more 
or less, to intersection with the northerly limit of said 
part of Lot 17 at a point 10 feet westerly from the 
northeasterly corner of said part of Lot 17; thence 
East 10 feet, following in the northerly limit of said 
part of Lot 17 to the point of commencement. The same 
as shown outlined red on plan prepared by A. Burhoe, 
B.C.L.S., dated July 14, 1972, and marginally numbered 
LF 6184, a print of which is hereunto annexed. 

AND WHEREAS it is deemed expedient and in the public 
interest to accept and allocate the said lands for highway 
purposes . 

BE IT THEREFORE RESOLVED that the above described lands 
so conveyed be, and the same are hereby accepted and allocated 
for highway purposes, and declared to form and constitute por- 
tions of highway. 

- CARRIED 

B. Closing and Stopping Up: Portion of 
Georgia Street ^ west of Gore Avenue 

MOVED by Aid. Bird, 
SECONDED by Aid. Phillips, 
THAT WHEREAS 

1. The City of Vancouver is the owner of all the streets 

and lanes lying within the limits of the City of Vancouver; 

2. The north 16.5 feet of Lot 31, Block 20, District Lot 196, 
Group 1, New Westminster District, Plan 184, was established 
for highway under DF 33756; 

3. The City is the owner of all of Lot 31, said Block 20; 

4. The owner of abutting Lot 32 has made application for the 
purchase of City owned Lot 31, said Block 20; 

THEREFORE BE IT RESOLVED that the north 16.5 feet of Lot 31, 
Block 20, District Lot 196, Group 1, New Westminster District, 
Plan 184, be closed, stopped up and all of Lot 31, said Block 20, 
be conveyed to the abutting owner of Lot 32, said Block 20; and 


(continued) 
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MOTIONS (continued) 


Closing and Stopping Up: Portion of 
Georgia Street, west of Gore Avenue 
(continued) 


BE IT FURTHER RESOLVED that said Lots 31 and 32 be consolidated 
to form one parcel. 


At the last meeting , Alderman Sweeney and Alderman Bird 
gave Notice of a motion on the subject matter which, by general 
agreement of Council, was altered and now reads as follows: 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Bird, 

THAT WHEREAS Undeveloped land (1700 Acres) in the University 
Endowment Lands is intended to provide endowment revenue for the 
Tri-Universities Fund; 

AND WHEREAS disposition of said lands has not been satis- 
factorily resolved, as concepts previously proposed were impractical 
as a source of endowment revenue; 

AND WHEREAS it is desirable to create a "Green Belt" in the 
lands to remain as such in perpetuity; 

AND WHEREAS the Government of British Columbia, on March 17th, 
1972, passed Bill No. 18 - "Green Belt Protection Fund Act" providing 
funds "to acquire land for the purpose of establishing and preserving 
green belt areas throughout the Province;" 

THEREFORE BE IT RESOLVED that Vancouver City Council petition 
the Minister of Finance of the Province of British Columbia to 
provide necessary monies from the Green Belt Protection Fund for 
acquisition of undeveloped lands in the University Endowment Lands. 


- CARRIED 


Lands as "Green Belt" 
University Endowment Lands 


- CARRIED 


ENQUIRIES AND OTHER MATTERS 


Alderman Rankin : 
Chain Link Fence 


referred to an appeal before the Board 
of Variance with respect to retention 
of a 6 '9" high chain link fence in the 
front yard of the building at 1405 
Renfrew Street, which appeal was refused 
and instructions issued to reduce the 
height or remove the fence within 30 
days . 


The Deputy Mayor agreed to look into 
the matter. 


Alderman Bird: 

Senior Citizens' Housing 

Site: 7th Avenue & Yew 


referred to proposed housing site at 7th 
Avenue and Yew Street to be developed 
for senior citizens' housing and that 
his information to date is that no 
action has been taken by the City to 
acquire the property, but in fact, the 
property has been acquired on a private 
basis. The Alderman requested a report 
on why the property was not purchased 
for senior citizens' housing. 


The Deputy Mayor directed the Board to 
report accordingly. 


(continued) 
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ENQUIRIES AND OTHER MATTERS (continued) 


Alderman Phillips: 
Champlain Heights - 
Sale of Properties 


expressed the view that when properties 
are sold in Champlain Heights with 
respect to single-family sites, the 
purchaser should be advised what the 
actual local improvement situation is and 
he felt builders should be required, on 
re-sale, to pass on such information as 
well. The Alderman also expressed the 
view that the City should improve the 
City's boulevard areas there. 


The Deputy Mayor referred these matters 
to the Board of Administration. 

Alderman Phillips: proposed that neighbouring municipalities. 

Bicycle Registration System as well as the Regional District, be asked 

to join with Vancouver in a bicycle 
registration system for Greater Vancouver, 
and after discussion it was 


MOVED by Aid. Phillips, 
SECONDED by Aid. Hardwick, 

THAT the City Council make a direct request of Regional 
Municipalities and also of the Regional District that consideration 
be given to joining with the City of Vancouver in a bicycle regis- 
tration system for Greater Vancouver. 

- CARRIED 


Alderman Wilson: referred to a statement by the Honourable 

Merchant Marine Jean Marchand in support of a Canadian 

Merchant Marine. The Deputy Mayor 
advised he had forwarded a wire to the 
Minister in this regard urging Government 
action . 


The Council adjourned at 4:00 p.m. 


* * * * * 


The foregoing are Minutes of the Regular Council meeting dated 
August 29, 1972, adopted, after amendment, on September 6, 1972, 
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August 25, 1972 

The following is a report of the Board of Admlnistration:- 


WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 

RECOMMENDATIONS ; 

1 . Closure of Streets and Lanes for Musauegm Park 

"Portions of the area designated as Musqueam Park are developed 
as park land which occupies highway that has not been closed and the park site 
has not been consolidated. In order to provide the park site the streets and 
lanes that are surplus to the City's highway requirements must be closed and 
portions relocated and dedicated for highway purposes. 

I RECOMMEND that the roads and lanes shown outlined green, red 
and yellow on plan marginally numbered LD 1269 together with the road dedicated 
by the deposit of plan 4.616 be closed, stopped up and title taken thereto. 

I further RECOMMEND that the said closed portions of streets and 
lanes be subdivided with adjacent City owned property." 

Your Board RECOMMENDS that the foregoing be approved. 


2. Storm Sewer in Lane South of Tanner Street 
and West of Joyce Street 

"The general area is served by separate storm and sanitary 
sewers. At the present time there is no storm sewer in the lane south 
of Teinner Street and west of Joyce Street. In order to provide drainage 
for the abutting properties, it is necessary to install a storm sewer. 
This will compliment the existing sanitary sewer. 

The estimated cost of this work is $10,000. 

I RECOMMEND that $10,000 be appropriated from the 1972 Capital 
Budget account 'Provision for Unspecified Projects', Reference No. 3-05-06." 

Your Board RECOMMENDS that the foregoing be approved. 


3. Sewerage of False Creek Flats 

"In accordance with the general plan of sewerage and drainage 
of the False Creek Flats adopted by Council on January 18, 1971, it is 
proposed to construct a new sanitary sower on Station Street from the pump- 
ing station on Terminal Avenue lo the existing sewer 500 feet noutli ol" i'rior 
Street. This will provide j^anitriry service to the tributary ai'ea to the north 
and to the Canadifin National Railway Station. 
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3 . Sewerage of False Greek Flats (cont'd) 

A spur sewer on the south side of the Canadian National ^Sl.aUon 
I'rom Station Street to 500 feet east and a sanitary sewer on Terminal Avenue 
from Station Street to 600 feet east is also required. In confonnit.y with 
the tentative agreement between the City and the Canadian National Fuiilwav, 
the railway will reimburse the City for the cost of tliis work within t'.-.e beoi 
of Kalse Creek on its completion. 

Estimated cost of the works is $165,000. 

Although the agreement between the City and the Canadian NaLional 
Railway has not been signed yet, the Canadian National Railway have stated that 
construction work should not be delayed on this account. The Corporation Counsel 
and the Deputy City Engineer feel that there is little danger of the City not 
being reimbursed approximately $135,000 (the G.N.'s estimated share of the cost 
of the works) since the Canadian National Railway have agreed to pay $2.75 million 
and this represents a small proportion of that amount. 

It is urgent that construction proceed as soon as possible to 
take advantage of the good weather before the rainy seaso:. arrives. Tlie pro- 
posed work will contribute significantly to the elimination of sanitary sewage 
entering False Greek. 

The Gity Engineer RECOMMENDS that $165,000 be appropriated from 
the 1971 Capital Account 117/6901 'False Creek Flats Local Sewerage & Drain- 
age ' ." 

Your Board RECOMMENDS that the foregoing be approved. 


4. Funds for Minor Modifications to 
Existing Traffic Control Signals 

The City Engineer reports as follows: 

"Annually it is required that minor modifications be made to 
existing traffic signal equipment. The funds approved for 
these minor modifications in 1970 and 1971 were carried 
forward into 1972, since some of the work was not completed. 

That work has now been completed and the existing account 
is depleted. However, there is a requirement, as in past 
years, to make minor modifications to existing signals as 
and when required. It is estimated that $8,500 will be 
required until the end of 1972 to do this work. 

It is therefore RECOMMENDED that the sum of $8,500 be 
allocated from the Traffic Control Reserve Fund for these 
minor modifications." 

Your Board RECOMMENDS the foregoing recommendation of the 
City Engineer be adopted. 


5, Burlington Northern Spur Track 
Across Glen Drive 


The City Engineer reports as follows: 

"The Burlington Northern Inc. has applied for permission to 
cross Glen Drive, approximately 315' north of N. boundary 
of Fifth Avenue, with a spur track to serve the Sea Land 
Warehouse, The proposed spur would be adjacent and parallel 
to an existing track placed in 1970. 
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Clause No. 5 (Cont'd.) 

I RECOMMEND approval be granted conditional upon the 
Burlington Northern Inc.: 

(a) Amending the plan to the satisfaction of the 
City Engineer 

(b) Entering into an agreement with the City. Such 
agreement to be acceptable to Corporation Counsel, 
and the same to be executed by the Mayor and the 
City Clerk, and the seal of the City affixed to 
the agreement." 

Your Board RECOMMENDS the foregoing recommendation of the 
City Engineer be adopted. 


INFORMATION 

6 . 1972-73 Winter Employment Programs 

The City Engineer reports as follows: 

"No information is yet available on Senior Government programs to 
create or encourage employment next winter but it is a reasonable 
assumption that some such programs will be mounted. All depart- 
ments, therefore, have been asked for preliminary proposals for 
projects which might be advanced. Proposals were requested for 
two assumed programs : 

A. Services, Surveys, Studies, etc. 

A program is assumed which will provide Senior Govern- 
ment assistance for labour-intensive projects which would 
not otherwise be undertaken (generally similar to the Local 
Initiatives Program.) 

Proposals have been submitted by 12 departments for 
projects totalling some $1,244,000 and creating about 1833 
man-months of employment. These are shown on the attached 
list 'A'. This list is preliminary. Until the guidelines 
of the Senior Government program are announced we do not 
know which may be acceptable or what part of the cost 
might fall to the City. Council will wish to have this 
information and to weigh the benefits, the costs and the 
availability of City funds before approving any projects. 

B. Capital Works 

A program is assumed which will provide Senior Govern- 
ment assistance in some form for additional or accelerated 
Capital works. Proposals have been submitted for work 
totalling some $1,760,000 and creating about 666 man-months 
of employment. These are shown on the attached list 'B ' . 
Again, the list is preliminary and the acceptability of 
any project will depend on what guidelines are laid down 
by the Senior Governments." 

Your Board submits the foregoing report of the City Engineer 
for the INFORMATION of Council. 
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SOCIAL SERVICE AND HEALTH MATTERS 


INFORMATION 


1 . Spring Street Project Progress Report 

The Director of Social Planning/Community Development reports: 

"Attached is Progress Report #1 of the Spring Street Project. 
It deals with background information and describes the 
program and the delinquent children. 

Reference is also made in this Progress Report to the in- 
volvement of police, school, recreation, court and child 
welfare personnel in the administration of the Spring Street 
Project . 

The Report analyzes the operation, the number of delinquent 
participants, who refers them, their ages, and some of the 
difficulties encountered to date. 

The second Progress Report is due in February, 1973." 

Your Board submits the foregoing report of the Director of Social 
Planning/Community Development on the Spring Street Project for the 
INFORMATION of Council. 


RECOMMENDATION 


2. Relocation Service - Local Initiatives 
Project - 51234 - Final Report 


The Director of Social Planning/CD reports: 
"Background 

As areas grow old - particularly neighbourhoods of single family- 
dwellings - pressure develops to rezone to multiple dwellings. 
Land values rise, and the familiar cycle of demolition, 
redevelopment and increased rent occurs. Social Planning Department 
studies of persons forced to move as a result of demolition of their 
dwellings revealed that 54% of the sample interviewed experienced 
increases averaging $35.00 in the monthly cost of their accommodations. 
While most of the persons contacted were able to budget for this 
increase and indeed were generally satisfied with their new premises, 
there were numbers of people who had great difficulty in finding 
decent housing. 

The search for housing may be a bitter experience for the aged, the 
infirm or poor persons with large families particularly if they are 
without automobiles, lack funds for transportation or baby-sitters, 
have no telephone, or suffer failing sight or hearing. 

The Relocation Service was conceived by the Department of SP/CD 
as a means of putting people who were immobilized for any reason on 
an equal footing with the rest of the population in their search 
for housing. While the basic need is for more low-cost housing, 
this Service would at least help those most in need to compete for 
what was available. 

Administration 

A Local Initiatives grant of $50,544 from the Federal Government 
plus a contribution of $4,440 in City funds received in mid-January, 
1972 enabled the establishment of the experimental Relocation 
Service. The object was to create employment and to help as many 
people as possible find housing within the short operating period 
and to determine the demand for the Service. 
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An Advisory Board consisting of representatives of the Greater 
Vancouver Regional District, United Community Services, Vancouver 
Housing Association, B. C. Housing Management Commission, the 
Junior League, and the City Departments of Permits and Licenses, 
Data Processing, Welfare and Rehabilitation, and Social Planning/ 
Community Development, was established to provide policy guidelines 
and to review the organization's progress. The Service was operated 
from 1262 East 6th Avenue and consisted of a Director and staff of 
17, all of whom were hired through Canada Manpower. The Service 
maintained links with the Department of SP/CD but was permitted to 
operate as a semi-autonomous agency. 

Each day staff members carefully culled newspaper advertisements, 
tel.ephoned or visited landlords, and catalogued all available low- 
cost housing according to rent, size, location, and special 
features. This Registry of available housing was not only useful 
to Relocation staff but it also saved social workers' time spent 
in hunting for accommodation for their clients. The Registry 
helped to provide a more accurate picture of housing available to 
low income persons and families. 

A list of Relocation Service applicants was maintained and these 
were matched with housing that had been catalogued. Since good 
low- rental units would stay on the market for a very short time, 
the Service, within minutes of finding such a unit would dispatch 
a driver to pickup, if necessary, an applicant and show him the 
unit. In this way otherwise immobilized clients were able to 
visit housing within minutes after it appeared in the early 
edition of the newspaper and were able to move into decent 
accommodations, which, in the absence of the Service, they would 
not have found in time. Persons who were not immobilized but 
who were eligible for public housing were referred to appropriate 
housing but were not taken by automobile to inspect it. 


Results 


Table I below summarizes the results of the Service during the 
period of operation commencing on January 10 to May 5 - the date 
of the last statistical report. 

Households relocated by chauffeuring 

- Households relocated by referrals to units 

Total households relocated 

- Waiting list of qualified households 

- Households who either did not accept Service 
or who could not be contacted for follow-up 

- Total number of eligible applicant households 

Number of units shown per household relocated 

- Approximate cost per household relocated by 
chauffeuring and referral 

Vacant- low-rental units recorded from all 
sources 2816 



% 

147 

29. 6 

64 

12.9 

211 

42.5 

146 

29.6 

139 

28. 

496 

100. 

7.4 


$216 



Table II summarizes the change in rent experienced by persons who 
relocated into the same type of housing unit. 
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Sample - 165 Households who remained in same type of unit-'- 
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Type 

of 
Unit 


Percentage 
of 
Sample 


Rent in Dollars 


Percentage Change 


Before After 
Relocation 


Increase 


Decrease 


s^.eeping room 
housekeeping room 
bachelor suite 
l--bedroom suite 
2'1-bedroom suite 
34-bedroom suite 
house 

sharing suites 
room and board 


7.9 
32. 7 
16.4 
19.4 
6. 7 
4.2 
6. 7 
3.0 
3.0 


61 
60 
73 
110 
118 
180 
146 

109 


50 
53 
84 
112 
123 
131 
143 

143 


18.0 
11.7 


15.1 
1.8 
4.2 


27.2 
2.1 


31.2 


''■(Sample includes all persons who chose to relocate into the same type 
of unit. 


Housing Inventory 

Staff persons who were not required in the provision of the 
Relocation Service were involved in compiling an extensive 
inventory of existing housing stock in conversion units, 
duplexes and older apartments. The inventory gives information 
concerning description, condition and rentals of such units in 
parts of Fairview, Grandview - Woodland, and Kitsilano. This 
project was carried out in co-operation with the GVRD officials 
and data will be made available to both the GVRD and the City 
Planning Department. The Housing Inventory provides a listing 
of low rental, privately owned housing stock. 

Table III, one of 33 zones for which the Housing Inventory was 
completed, shows distribution by suite type in Fairview Zone 
2:08. 


Unit Type 


Total number 
of Units 


Percentage of 
Total Suites 


Average 
Rent 


Rent 
Range 


Total Rent 
Revenue 


S] 


HC'U 


Be chel< 


eeping Room 
isekeeping Rooms 
.or 

e Bedroom Suites 
Bedroom Suites 
ree Bedroom Suites 
Bedroom Suites 
Tdtal 


Or 


Tv'o 


Th, 


Fciur 


11 
38 
43 
101 
30 
4 
2 

229 


4.8% 
16.6% 
18.8% 
44.1% 
13.1% 
1.7% 
.9% 
100 % 


$ 52 
$ 50 
$ 69 
$100 
$ 94 
$ 89 
$180 
$ 83 


$40-55 
$38-63 
$45-85 
$45-150 
$70-135 
$70-145 


$38-180 


$ 575 
$ 1910 
$ 2955 
$10,050 
$ 2820 
$ 355 
$ 360 
$19,025 
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Conclusions 

Fewer eligible households applied for the Service and fewer were 
relocated than had been anticipated by the Department of SP/CD 
when the Service was established. This was perhaps attributable 
to the fact that the Service was located in an out of the way 
second story warehouse in an inaccessible area and that the tele- 
phone number remained unlisted for a long period of time. Persons 
most in need of the Service may have remained unaware of its 
existence despite newspaper and radio coverage. 

As a result the cost per household relocated was substauntial . For 
the 17 week period between January 10th, the date staff were hired, 
and May 5th, the date of the last statistical report the project 
cost was about $45,000. The cost per household relocated by chauff- 
euring and by telephone referrals averaged $216.00. If the costs of 
staff involved in research activities are excluded, then the cost 
per household relocated comes to $126.00. If a similar service 
were established and operated effeciently on a continuing basis, the 
cost per relocation could probably be reduced considereibly partic- 
ularly if supplemented by volunteers. 

Of a sample of 165 persons who remained in the same type of housing 
unit after their move, 51.5% of the population experienced a decrease 
in rent following the move, while 45.5% experienced an increase in 
rent. In this respect the Service seems to have benefited its 
clients. The Relocation Study carried out by SP/CD in 1971 of 
persons forced to move as a result of demolition of the dwellings 
reveals that only 13% of the sample experienced a decrease in rent. 

The success of the Service is measured by the number of persons 
relocated who would not have been able to relocate in the absence 
of the Service without experiencing either a great increase in 
rent or a decrease in housing standards. On the basis of the 
information on hand it would appear that the Service was effective 
for the limited number of persons who received it. If nothing 
else, it demonstrated that the housing conditions of needy persons 
could be improved through the provision of transportation and a 
house finding service. If the Service were to be established 
bn a permanent basis~t.he demand- would likely Increase. 

A great number of persons interviewed in the Relocation Study 
indicated that friends, neighbours, or relatives assisted them 
when they were faced with a move. It was the persons without such 
help who had trouble relocating. It can be anticipated that if a 
service of this nature was permanently established people would 
tend to make use of it rather than voluntary help. The demands for 
the Service might also increase for this reason. 

In the view of the Director of SP/CD, a Relocation Service and 
a Housing Inventory are important components of any urban housing 
program. The Relocation Service, which has been discontinued for 
appraisal, should be resumed in due course with a different format 
and under different auspices than provided by the LIP experiment. 
For example, a staff of about three persons would likely be 
sufficient. Their duties could be to: find accommodation; 
publicize the program so that it wuld be known and available to 
persons qualifying for public housing but unable for reasons of 
age, health, infirmity to get out and search for accommodation 
without help; recruit volunteer drivers to transport such persons 
to available accommodation; enlist the support and co-operation of 
15 to 20 Community Information Centres across the City. The ideal 
auspices for such an on-going Relocation Service is the British 
Columbia Housing Management Commission whose waiting list for 
public housing in Vancouver alone was 499 families in July, 1972. 


Cont'd. 


50^ 


Board of Administration, August 25, 1972 (SOCIAL - 5) 

Clause No. 2 (Cont'd.) 

The contents and recommendations of this report have been dis- 
cussed with Mr. George Chatterton and Mr. Cam Sutherland, Chairman 
and Manager respectively, of the B.C. Housing Management Commission. 

Recommendations 

The Director of SP/CB- recommends that: 

City Council approve in principle the development of a Relocation 
Service to assist persons who are dislocated as a result of 
demolition, redevelopment and increased rents; 

persons to be assisted by such a Relocation Service would be 
elderly, physically or mentally handicapped, poor families who 
are without automobiles who cannot afford transportation, 
babysitters, or telephones; 

the proposed Relocation Service be staffed by about three persons 
whose duties generally would be to - find privately owned accom- 
modation for persons qualifying for public housing, recruit 
volunteer drivers, enlist the support of Information Centres and 
social agencies; 

the Director of SP/CD be authorized to discuss auspices of the 
Relocation Service under t?ie B.C. Housing Management Commission 
with the Honorable Dan Campbell, Minister of Municipal Affairs 
and Mr. George Chatterton, Chairman of the B.C. Housing 
Management Commission; 

the Director of SP/CD report back to Council with details of 
implementation of a Relocation Service following his efforts to 
involve the Provincial and Federal governments in its organization, 
management and funding . " 

Your Board RECOMMENDS Council approve the foregoing report and 
recommendations of the Director of SP/CD. 

INFORMATION 


3 . Creative Job Search 

YOUR BOARD SUBMITS the following report of the 
Director of Welfare and Rehabilitation. 

"Creative Job Search is one of the programmes pro- 
vided for welfare recipients through the Special Services Branch of 
the Department. 

WHAT IS CREATIVE JOB SEARCH ? 

Creative Job Search, an adaptation of a Canada Manpower program, is 
designed to help the employable Social Welfare recipient become self 
supporting. 

Participants are: 

(a) Taught pertinent facts about the labour market. 

(b) Taught to inventory their work skills and relate 
them to the employment field. 

(c) Helped to prepare a job resume. 

(d) Shown how to conduct a systematic job search. 
The Program is given in two sessions. 

The first session is a lecture by two counsellors utilizing slides and 
vuegraph material. 


. Cont'd. 
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The group participates in exercises designed to show: 

(A) Where employers find their employeeo. 

(B) Wage versus production cost ratio. 

(C) The value of research in planning an approach to 
employers. 

The value of the personal resume as a tool is discussed and the group 
is introduced to the techniques of self-skill analysis. At the end of 
the session, each participant is given a set of six questions about 
himself to answer before he returns for the second session. 

These questions are designed to help participants broaden their know- 
ledge of themselves. They are: 

(1) What things have I done to any degree of success? 

(ii) Wnat things have I done that others have commended me for doing in 
an exceptional manner. 

(ill) ^Vhat jobs have I held? (describe in detail). 

(iv) What kind of equipment can I operate? 

(v) What are the things that I really like to do? 

(vi) What are the things that I do not like to do? 

As will be noticed, these questions are entirely positive and are 
designed to make it easier for a person to bring out valuable informa- 
tion about himself to be used in the making of a resume. 

The second session is a private interview devoted to the writing of a 
personal job resume. 

Participant and counsellor examine and analyse the answers to the six 
questions. Acquired or potential skills are evaluated and related to 
current labour market needs. Past emplojrment history is assessed in 
realistic terms. 

The results of this intensive counselling interview is the production of 
the individual's personal resume. 

During the interview, each person is given advice on how to conduct a 
systematic job search using all available sources of information, how 
to approach employers, how to conduct himself in a job interview sit- 
uation and how to follow up on job prospects. Equipped with his resume, 
the individual starts off on an active job search based on his new know- 
ledge of himself and the labour market. 

Many of those attending Creative Job Search are already depressed and 
have a lowered self image. On completion of the programme, the individual 
has gained insight into himself that is positive and complimentary. 
He has become a person with a goal - a person who is more capable of 
finding a job. 

WHO USES IT ? 

Creative Job Search is available to employable welfare recipients of all 
ages and skill levels. The age span of group members has been from 17 to 
70. All education levels from grade 5 to those holding post-graduate 
degrees have been represented. 

Referrals to the programme are made by Rehabilitation workers from the 
5 district offices and the 2 City of Vancouver hostels. 
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Criteria for referral: Persons referred should be realistically place- 
able on the labour market. Age, lack of educa- 
tion and sketchy employment history does not 
necessarily preclude participation. However, 
persons with physical or mental health problems 
should be carefully evaluated before referral. 

Presentations are given at the main Public Library, Pacific Hostel and 2 
of the district welfare offices on a regular basis. 


RESULTS 

From March 1, 1971 to February 29, 1972 — aiwelve month period — 
1004 welfare recipients have completed the programme. Follow up 
shows that 699^ or 699 of those who completed the sessions found work and 
are no longer on Social Assistance, 

Statistics compiled over the twelve month period of all groups attending 
with results of closings is shown in Appendix A, 

Due to its group structure, this programme is extremely economical in 
the use of staff time. Average service investment is shown in Appendix 
B, 

Assuming that these 699 persons had remained on Social Assistance 
(conservative average cost per case - $150 per month including 
singles and family units (average 4 persons)), it would have cost 
$105,000 per month and over one million dollars per year. The 
estimated staff cost investment per participant amounted to 
1004 X 2 hours @ $10 per hour = $20,030, For the 699 recipients who 
successfully completed the course, found employment and are no longer 
on social assistance, the staff investment coot amounts to 699 x 2 hours 
X 10 dollars = $13,9^0, 

There is, of course, no way of ensuring that those persons who 
successfully complete the creative job search program and find employment 
will never come bsdc on social assistance. The results do demonstrate, 
however, that through a minimal investment of skilled staff major 
savings can be effected in social assistance costs. 

The general public justifiably asks what welfare administrations 
are doing to get people off welfare. The Creative Job Search program 
is only one concrete example of what our Department is currently 
doing to help welfare recipients move from being tax consumers to 
tax producers. " 


Your Board submits the foregoing to Council for INFORMATION. 
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RECOMMENDATIONS 

4 . Vancouver Youth/Police Study 


An allocation of $950 is requested for purchase of services to 
analyse data gathered in interviews of 500 young people concerning 
the relationship between youth and police in the City of Vancouver. 


Your Board submits the following report of the Director of SP/CD: 


"This summer six university students including two ex-policemen, 
through an O.F.Y. grant, have interviewed 500 young adults between 
15 and 30 years of age from all socio-economic backgrounds through- 
out the City. The purpose of the work has been to explore the 
feelings and attitudes of young adults towards police to determine 
if communications problems or conflict exists, sources of problems 
and views on solutions. 

The project organizers carried out their work in consultation with 
representatives from HPS, Police, and Social Planning and it is 
agreed that the data may suggest practical solutions to problems of 
police - community relations. However, althoyrth the data has been 
gatnered a considerable amount o± careful analysis is required. It 
is estimated that the total cost of such analysis and printing of a 
final report to be made available to Council and Police will t?ost 
$950. 

$820 is available in the Department of SP/CD 's Research Account. 
We request that the additional $130 be made available from the POSER 
Account #7801/17. The Comptroller of Accounts advises that funds are 
avai lable . 

Therefore, the Director of SP/CD RECOMMENDS that funds in the amount of 
$950 be approved to pay salaries of research staff to complete analysis 
of data and publication of the Vancouver Youth/Police Report." 

Your Board RECOMMENDS approval of the foregoing report and recommendation 
of the Director of SP/CD. 


5. Health, Welfare & Probation Space 
Requirements in the West End 


rhe City Council at its Meeting on July 18, 1972 received a report of the 
3oard of Administration dated July 14, 1972 concerning space requirements 
for Health, Welfare & Probation Services. 

City Council, in part, resolved :- 

'the Council recognizes the need to proceed with the old 
Museum building alterations and the need for the West End 
Service Centre and authorizes the Board of Administration 
to teike the appropriate steps for these two functions at 
this time. ' 

City Council at its Meeting of January 25, 1972 resolved to appoint as 
;,rchitects, Downs-Archambault , to proceed with the necessary alterations 
lor the old Museum building, and that work is now in hand. 

/cting upon instruction from your Board, the Supervisor of Property and 
Insurance made a search for suitable space in the West End. He reported 
cn two locations. 
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Tlie first location was in the 1100 Block, Davie St., and the owner is 
aisking $6.50 per sq. ft. per annum rental ($32,500.00 per annum). This 
location has limited parking facilities and generally is considered not 
a!> suitable as the other property located. 

llie second location is in the 1600 Block, Robson St. .The prospective 
landlord states :- 

'We are prepared to rent you these premises for as long 
as 20 years, on the basis of four - 5 year terms. The 
first 5 years the rent to be at $5.00 per sq. ft. per 
year, plus your proportionate cost of any increases in 
taxes over 1971 (this is actually very small) . We will 
provide you with sufficient overhead gas heating units, 
all the fluorescent fixtures that you require, as shown, 
two sets of toilets and basins, as well as parking on our 
adjoining parking lot for six cars. We will paint all 
the walls of your premises and repaint every three years.' 

Ori August 22, 1972, the Department Heads concerned or their representatives 
visited the property on Robson St. and indicated satisfaction with the 
location. In addition to the Health, Welfare and Probation Service 
Department, the representative of the Social Planning and Community 
Development Department was present and a Representative of the Police 
Department. All expressed satisfaction with the location. 


If 
be 


approved by Council, the proposed "West End Information Centre" will 
housed at this location. 


Also present was the Assistant Director - Construction Maintenance Division. 
He discussed the matter of leasehold improvements with the prospective 
landlord and with the Departmental Representatives. As a result, he has 
estimated that leasehold improvements would cost in the range of $50,000.00 - 
$60,000.00 and furniture costs would amount to approximately $10. 500. 00. ( NOTE ) 

Due to the fact that suitable available space is limited and in strong 
denand in the West End, it is essential that a decision be made to lease 
this property and authority be granted to proceed with working drawings 
an 3 calling for tenders for the leasehold improvements. 

NOfTE The Assistant Director - Construction Maintenance Division reports 
that a lower cost can be achieved (range $40,000 - $50,000) by use 
of "cornice height partitioning" . 

Co|sts for the balance of 1972 are estimated at:- 

Rental - 4 months from September 1, 1972 to 

December 31, 1972 at $25,000.00 per annum. $ 8,333.00 

Leasehold improvements estimated maximum. 60,000.00 
Furnishings 10,500.00 
Operating Costs (Light, Heat, Telephone) 1, 500.00 

TOTAL $80, 333 .00 

Estimated annual cost in 1973 and subsequent years :- 

Rental $25,000.00 

Tax Increment - say 500.00 

Operating Costs at $400.00 per month - say 5,000.00 

TOTAL $30, 500.00 
NOfe The above costs do not include salary costs of staff. 


If ICity Council authorizes rental of this space, provision would be made 
for Police Constables of the Patrol Division on Foot Patrol in the West 
End to use the offices as a check-in point. 

. . . Cont'd. 
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The Supervisor of Property and Insurance advises that the terms proposed 
by the landlord of the property in the 1600 Block, Robson St. are 
satisfactory and as indicated, the only other space located would cost 
30% more to rent. 

The Comptroller of Accounts advises that funds for this Project can be 
provided from contingency reserve and recommends that he be authorized 
to make such allocation if the Project is approved. 

Recommendations: Your Board recommend that:- 


(a) The City enter into a rental agreement with the owner of the 

property in the 1600 Block, Robson St. on the basis of four (4) 
5 year terms commencing September 1, 1972. The first 5 year 
rental to be at $5.00 per sq. ft. per year plus the proportionate 
cost of any increases in taxes over 1971. Such agreement to be 
drawn to the satisfaction of Corporation Council and signed by 
the Mayor and City Clerk on behalf of the City. 

[i>) The Assistant Director - Construction Maintenance Division be 
authorized to proceed with the detailed drawings necessary to 
provide leasehold improvements, at least cost, and when approved 
by your Board call for tenders, and be authorized to hire 
temporary help to a maximum cost of $1,500.00 to expedite 
preparation of the material due to the urgency of the project. 

\c.) The City Purchasing Agent be authorized to obtain detail of 
furnishing requirements and call for tenders. 

[d) Your Board to receive tenders for the leasehold improvements and 
furnishings and submit details to City Council with recommendations, 

[e) Subsequent to approval of the tenders and completion of the work 
payment to be made in accordance with the recommendation of the 
Comptroller of Accounts. 


6 . Fraud Investigation 


The Director of Welfare and Rehabilitation reports 

as follows: 

"On March 3, 1972, City Council approved the hiring 
of two full time permanent Social Service Assistant I-A positions 
for fraud investigation. In the report approved by Council it 
was noted that the Province had agreed verbally to the usual 
cost sharing of 50-25-25. Subsequent to Council approval we 
wrote to the Province requesting written confirmation and were 
recently advised that the Department of Rehabilitation and Social 
Improvement will, at this time, only cost share in the two posi- 
tions for an initial period of six months, subject to a second 
six month period on review and request from the City. 

RECOMMENDATION ; 

That Council approve the hiring of two temporary 
Social Service Assistant I-A positions for an initial period of 
six months and an additional period of six months provided that 
the Department of Rehabilitation and Social Improvement agree in 
writing to the usual cost sharing for the additional six months." 

YOUR BOARD RECOMMENDS that Council approve the 
foregoing recommendation by the Director of Welfare and Rehabilita- 
tion. 


FOR COUNCIL ACTION SEE ?AGl{S) . ^Zt^^I^ 
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BUILDING AND PLANNING MATTERS 

RE COMMEN DAT I ON S 

1. Hastings Street Beautif ication : 
Awnings - Further Work by Consultants 

The City Engineer and the Director of Planning and Civic Development 
report as follows : 

"On February 15, 1972, Council adopted the following recommen- 
dation of the Standing Committee of Council on Planning and 
Development : 

'Council authorize drawing up a local improvement by-law 
for awnings, such a by-law to provide for the recovery 
of the administrative and financing costs incurred. ' 

The I.D.E.A.S. Committee, on behalf of the property owners 
and merchants of the concerned two blocks of Hastings Street, 
wish to proceed with this matter and to this end, petitions 
will be drawn up. However, additional detailed design is 
required to be attached to the petitions, specific to each 
property. 

Preparation of this detailed design is considered to be most 
appropriately the province of the Hastings Street design 
consultants. Coast Group, and yet clearly is beyond their 
original terms of reference. 

We, therefore, RECOMMEND that this additional work by Coast 
Group be authorized and $1,200 appropriated from Beautif ication- 
Unallocated (260/7901) for this purpose, the cost of the detailed 
design to be included in any of the local improvements for 
awnings which may be undertaken. The proportion of the $1,2 00 
for which property owners decide not to proceed would not be 
recovered. " 

Your Board RECOMMENDS the foregoing report of the City Engineer and 
the Director of Planning and Civic Development be adopted. 

2 . Jericho Beach D.N.D. Property 

The attached letter from Base Commander CFB Chilliwack was 
received by His Worship the Mayor and referred to the Board 
of Parks and Public Recreation for their comment. 

The following is an extract of the Board meeting August 7th, 
at which time the request was considered :- 

. . . " JERICHO BEACH D.N.D. PROPERTY - TRANSFER 

'City Clerk enclosed copy of a letter from Base 
Commander CFB Chilliwack addressed to His Worship 
the Mayor, requesting a delay in the transfer of 
the remaining lands and buildings being part of 
Parcel 2 and Parcel 3, to the City from October 1, 
1972 until April 1, 1973. 

It was regularly moved and seconded, 

RESOLVED: That the Board approve the extended 
date of transfer to April 1, 1973.' 

- Carried. "... 

Your Board RECOMMENDS that the Base Commander CFB Chilliwack be 
advised that the City of Vancouver concurs with the resolution 
of the Board of Parks and Public Recreation August 7, 1972. 


Board of Administration, August 25, 1972 .... (BUILDING - 2) 
CONSIDERATION 

3. Rezoning: S/W Corner of School Avenue 
and Tyne Street 

On May 9, 1972, City Council considered the above application from 
Mr. R. William Wilding, Architect, on behalf of the Calling Foundation 
requesting an amendment to the Zoning and Development By-law whereby 
the East 1.3 acres of Lot B, Block 21, D.L. 50 being the south-west 
corner of School Avenue and Tyne Street would be rezoned from an 
RS-1 One Family Dwelling District to an RM-2 Multiple Family Dwelling 
District for the purpose of a "Senior Citizens' Housing Project." 

City Council resolved that the application be referred to Public 
Hearing as soon as possible and further that the Director of 
Planning and Civic Development report back on the desirability of 
rezoning the larger site to the west having a width of approximately 
105' and an average depth of 350' as well as reporting on other 
related matters. 

The Director of Planning and Civic Development now reports as follows 

"The Director of Planning and Civic Development is still of the 
opinion that the Calling Foundation application should be 
refused for the reason given by the Technical Planning Board, 
namely that it would create an isolated RM-2 zone in a single 
family dwelling area. 

If it is Council's wish to approve the application the Director 
of Planning and Civic Development suggests that no action should 
be taken on it at this time, but that he be instructed to make 
applications to rezone to RM-2 Multiple Dwelling District all 
the residual land within the area bounded by School Avenue, 
Tyne Street, the lane north of 44th Avenue, and Latta Street and 
that such application be subject to similar conditions as were 
imposed upon the Ban Holdings application for the whole area 
in 1969, such conditions to include necessary street and lane 
dedications , provisions for acquiring portions of City streets 
and lanes, consolidation of remaining property into suitable 
sized parcels. 

Such rezoning would be consistant with the concepts recommended 
in the 1964 Technical Planning Board report upon Apartment 
Zoning and Suburban Commercial Centres, the aim being to fit 
the suburban apartment zones, adjacent to district shopping 
centres, into the surrounding Single family areas. The RM-2 re- 
zoning suggested above would be a step in the achievement of 
a transition between the Commercial and single family zones, 
it being anticipated that there might well be further 
rezonings to create a more gradual transition such as an 
intervening RM-1 Zone." 

Your Board submits the report of the Director of Planning and Civic 
Development for the CONSIDERATION of Council. 

(Copies of the plan relating to the above site are 
circulated for the information of Council.) 

4. Disused Grain Elevator: 
2700 Block Wall Street 

The Director of Planning and Civic Development reports as follows: 

"City Council on June 15, 1971, approved a report of the Board 
of Administration dealing with the demolition of the National 
Harbours Board's disused grain elevator on Wall Street and the 
possible uses of the site. 

cont ' d. . . . 


5M 


Board of Administration, August 25, 1972 .... (BUILDING - 3) 

Clause 4 continued 

The report recommended: 

(a) That the N.H.B. be informed that City Council is of the 
opinion that this derelict grain elevator is an eyesore 
and is detrimental to the amenity of the neighbourhood; 
and that the Council support the Cassiar Ratepayers 
Association in their efforts to obtain the removal of 
this non-conforming use. 

(b) That the N.H.B. be informed that after demolition of the 
grain elevator by the N.H.B., the City would be interested 
in acquiring or leasing the site for a nominal stim for 
park purposes. 

(c) That this report be forwarded to the Board of Parks and 
Public Recreation for its concurrence and support. 

It was further recommended that should the course of action 
recommended in (b) above prove to be unacceptable, then the 
National Harbours Board be requested to remove the buildings 
as soon as possible, thus making the lots on Wall Street 
available for residential purposes. 

Subsequently the Board of Parks and Public Recreation advised 
City Council of its resolution of June 28, 1971, as follows: 

'RESOLVED THAT the City Council be advised the Board is 
interested in them acquiring the property for park 
purposes on a lease basis and will submit proposals 
for the development of the property in the near future.' 

A letter dated July 25, 1972, has been received from Mr. W.G. 
Rathie, Member, National Harbours Board advising that 'at this 
date the wharf structure has been substantially removed, and 
the demolition of the elevator commenced. From the progress 
to date, there is every indication that demolition will be 
complete prior to August 31st next. 

Due to the location of the Wall Street property, this property 

will become surplus to Board requirements subsequent to 

completion of demolition. It will not be possible for the 

Board to lease this property for a nominal sum due to the high 

cost of demolition and asset write-off, however some possibility 

may exist to trade this property for other property owned by the 

City o{ Vancouver in which the Board may have in interest in 
acquiring . 

In the event that a trade is not possible, the Board proposes 
to offer the property for sale to the highest bidder. ' 

The Director of Planning and Civic Development notes that the 
only public access to the Vancouver Harbour waterfront between 
Cardero Street and Boundary Road is New Brighton Park and two 
small view points on Wall Street. He is of the opinion that 
notwithstanding the N.H.B. 's present policy of disposal of the 
land, efforts should still be made to secure its use for park 
purposes by purchase or lease for a nominal sum. 

The Director of Planning therefore recommends that City Council 
may wish to suggest that the Board of Parks and Public Recreation 
negotiate with the National Harbours Board with this aim in 
view. 

Your Board submits the report of the Director of Planning and Civic 
Development for the CONSIDERATION of Council. 
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I 

INFORMATION 

5 . National Harbours Board Fill 

The Director of Planning and Civic Development reports as follows: 
"On August 1, 1972, Council resolved: 

' (a) THAT a committee of Council, together with appropriate 
senior officials, meet with Mr. Rathie to draft terms 
of reference for a study, and report back to Council; 

(b) THAT the Council inform the National Harbours Board 
that it welcomes the announcement of the development 
of additional port facilities west of Lapointe Pier; 

(c) THAT further information be requested with regard to 
plans for the proposed fill in the area Pier A-B. ' 

In order to deal with item (c) , the Director of Planning and 
Civic Development asked Mr. W.G. Rathie for information on any 
filling now under way. Mr. Rathie has replied in a letter 
dated August 15th, copy of which is attached, together with a 
reproduction of plans which he also sent. 

A committee of Council has been named but has not yet met. 

This report is submitted for information in preparation for 
subsequent meetings between the Committee and Mr. W.G. Rathie." 

Your Board submits the foregoing report of the Director of Planning 
and Civic Development for the INFORMATION of Council. 


FOR COUNCIL ACTION SEE PAGE(S) Jff. 
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FINANCE MATTERS 


CONSIDERATION 

1. Neighbourhood Services Association - Grant Request $8,000 

The Director of Social Planning/Community Development reports: 

"The 1972 grant request of Neighbourhood Services Association 
(NSA) was $38,000 for its various programs for children and families 
provided from such locations as Alexandra House, Gordon House and 
Cedar Cottage. The Director of SP/CD recommended at budget hearings 
in March and City Council approved $30,000 for these programs in 
1972. It was agreed to reconsider the request for the additional 
$8,000 when NSA published the research findings on one of its in- 
school programs for children which learning and behavioral problems. 
This report has now been received by the Director of Social Planning 
(see attached letter from NSA) . 

Neighbourhood Services Association received a separate grant 
from the City for its Community Development Services in the amount 
of $35,000 for 1972". 

The Director of SP/CD and your Board submits the foregoing 
report and this grant request to Council for its CONSIDERATION. 


2. The Downtown Community Health Society Request for Furniture 
The Purchasing Agent reports: 

"The Downtown Community Health Society, in their letter of 
June 27, 1972, to the Mayor and Council, requested that the City 
donate surplus furniture to the value of approximately $500.00. 
The Society have since listed their requirements as follows: 

Description Auction Sale Value 

2 only Double Pedestal Desks @ $25.00 each - $ 50.00 

2 only Steno Chairs @ $5.00 each - 10.00 

6 only Tables @ $7.00 each - 42.00 

1 only Filing Cabinet (letter size) - 5.00 

6 only Coat Trees @ $3.00 each - 18.00 

1 only Typewriter (Manual) - 30.00 

30 only Stacking Chairs @ $2.50 each - 75.00 

18 only Golden Oak Side Chairs @ $3.00 each - 54.00 

12 only Arm Chairs upholstered - not available - 

1 only Sofa, upholstered - not available - 


TOTAL $284.00 


The furniture listed above can be supplied from Surplus Stores 
if City Council approves the Downtown Community Health Society's 
request. " 

Your Board submits the foregoing request for the CONSIDERATION 
of Council. 

(Copy of letter from the Downtown Community Health Society 
is circulated to Members of Council for their information) 
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3 . Purchase of Medical Equipment - Health Department . 

Your Medical Health Officer reports as follows concerning the 
purchase of additional medical equipment: 

"Included in the 1972 budget submission of the Health Department 
was a request to purchase the following equipment: 

15 only Otoscopes $1,063.00 
15 only Stethoscopes 433.00 

During the discussion on the budget submission, this equipment 
was deleted for further discussion by the Finance Coitunittee. 
Instructions have now been received to re-submit this request for 
consideration by City Council. 

This equipment is intended for use by nursing staff taking part 
in an in-service training program to upgrade their knowledge and skill 
in assessing the growth and development of young children. On 
completion of the training each nurse will require access to this 
equipment in using her added skills in our regular programs dealing 
with preschool children and their parents. 

Recent nursing graduates are now being provided with this knowledge 
and skill which we regard as essential to optimum nursing performance 
in counselling parents on appropriate ways of meeting the developmental 
needs of their children. 

The proposed training program is expected to enhance existing 
skills. In itself it is not a new service program nor will the use 
of these skills add a new service dimension to our existing service 
programs. The intent is to bring staff up to today's performance 
standards . 

It is therefore recommended that authority be given to purchase 
the above equipment at an estimated cost of $1,496.00, funds to be 
provided from Contingency Reserve." 

Your Board submits the foregoing request of the Medical Health 
Officer to purchase additional equipment for the CONSIDERATION of 
Council. 

INFORMATION 

4. Additional Court Services - Emergency Program 

Report on Proposed Operations for Month of September, 19 72 

Your Board has received the following report from the Provincial 
Court Administrator: 

"The courtrooms at 800 West Georgia Street will not be available 
for Provincial Court use after August 31, 19 72. No extra court space 
is available anywhere after that date. 

The District Judge proposes to operate the courtrooms at 
312 Main Street and 475 Main Street on a double shift basis, i.e. from 
9:00 a.m. to 1:00 p.m. as one court and from 1:30 p.m. to 5:30 p.m. 
as a second court for each courtroom, with different Judges sitting 
morning and afternoon. 

This arrangement will require limited overtime staffing services 
from Court Clerks, Court Recorders and Calendar personnel during 
September only. 

The cost will be borne out of the special appropriation for the 
backlog of cases and no further funds are requested." 

Your Board submits the foregoing report of the Provincial Court 
Administrator for the INFORMATION of Council. 
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RECOMMENDATION 

5. Overtime Worked During the Strike 

Council was advised on June 20th that a report would be submitted 
requesting retro-active approval for overtime worked as a result of emergency 
conditions pertaining during the strike. 

The overtime costs have now been tabulated and are set out below: 

1. Welfare Department $8,938 

A total of 852 man-days were worked during the strike 
period by senior and excluded staff from other Civic 
departments. The overtime payment covers the overtime 
worked by excluded staff. 

2. Engineering Department 5,492 

Overtime worked by Engineering staff involved fire and 
security patrols at works yards, dump sites, sewer pumping 
stations etc. and providing a variety of emergency services. 

3. Finance Department 1,755 

Finance Department personnel were requested to perform 
a variety of services on an overtime basis during the strike. 

4. Health Department 2,903 

(a) The City Analyst was required to handle taxology and 
other cases for the Attorney General's Department during 
the strike, some of which were done on an overtime basis. 
The cost of this work is recoverable from the Province. 

(b) Some overtime work was required in the cemetery operation 
during the strike. 

5. Civic Museums 1,907 

During the strike period, the museum and planetarium 
building was kept open to the public which necessitated 
the working of some overtime. 


6. Permits and Licenses Department 1,862 

Overtime was required in the Animal Pound during the 
strike; by the Chief Electrical Inspector on emergency 
fire calls; and by the Building Service Supervisor involving 
building maintenance and security. 

7. Queen Elizabeth Theatre 2,890 

During the strike period, the theatre continued to operate 
and required overtime work by the Building Supervisor and 
Assistant Manager. 


Total $25,747 


Your Board and the Director of Finance RECOMMEND that the 
overtime worked during the strike in the amount of $25,747 be approved, 
retro-actively . 


515 


Board of Administration, August 25, 1972 (FINANCE - 4) 


CONSIDERATION 

6. Library Five Year Capital Plan - Equipment and Books for Branches 

The Director of Finance has submitted the following report: 

"The Director of Libraries states in a letter of March 8th that 
the Library Board places a high priority on the provision of a 
children's library service in Strathcona and the Board of School 
Trustees on February 28th passed a resolution as follows: 

'THAT the Vancouver School Board urge City Council to 
approve the request of the Library Board for funds to 
staff and stock the Strathcona Public Library to be 
operated in conjunction with the Strathcona Elementary 
School. ' 

The Library Board request that funds for the necessary book 
stock (estimated at $25,065) and also that funds for books and equipment 
at the West End Branch (to be constructed in the West End Community 
Centre) be provided from the current five year plan as first priorities. 
The five year plan plebiscite, in addition to the Fraserview Branch 
construction and equipment, provided for equipping of three branch 
libraries to be located in rented premises in Marpole, West Point 
Grey and in the vicinity of 12th and Granville Street. The Director 
of the Libraries states that these three locations have never had 
priority over the West End and there has been some misunderstanding 
in the preparation of the plebiscite. 

In order to carry out library development in order of priority 
the Library Board by resolutions dated June 21st and August 2nd 
have requested that the Strathcona School Children's Branch Library 
and the West End Library be added to the list of planned branches 
in the current five year plan without an increase in the total amount 
of money available for branch development and that Council amend the 
five year plan accordingly. There remains approximately $110,000 
for allocation for equipment and books for new branches. 

For Council CONSIDERATION: 

Request of the Vancouver Public Library Board to Council to amend the 
five year plan by adding equipment and books for the Strathcona 
Children's Branch and the West End Branch to the list of planned 
branches. (The necessary by-law would require approval by 2/3 of 
all members of Council.) 

Your Board submits the above report for the CONSIDERATION of 
Council . 


FOR COUNCIL ACTION SEE PAGE(S) 
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BOARD OF ADMINISTRATION 
PERSONNEL MATTERS 
REGULAR REPORT AUGUST II, 1972 

RECOMMENDATIONS 

1. Classification Review - One Clerk II Position, 
Streets & Structures Division, Engineering Dept. 

The Acting Director of Personnel Services reports as 

follows : 

"At the request of the incumbent, Mr. G. Szigeti, I have reviewed 
the duties and responsibilities of one Clerk II position. Streets 
& Structures Operations Branch, Streets & Structures Division, 
Engineering Department. 

The City Engineer reports that due to the amalgamation of the Pavements 
and Roads Operations Branches into one Branch (Streets and Structures), 
it was necessary to revise the duties of one Clerk II position. 

The incumbent now performs varied and moderately difficult clerical 
work with relatively little close supervision. He maintains daily 
costs of charges for jobs ensuring correct appropriation numbors are 
used, posts time for hourly and salaried personnel, prepares a daily 
record of rental costs for trucks and equipment, maintains sundry 
accounts and prepares final charges for billing. The majority of this 
work falls substantially within Class Specification No. 025, Clerk III, 
and I recommend that the position be so classified effective January 16, 
1972 . 

The estimated recurring annual cost of this proposal determined by 
the increase in the final step in the pay range at 1972 rates and 
including fringe benefits at 10 percent will be $2,151. 

The estimated additional cost for ten (10) months in 1972 is $444. The 
Comptroller of Accounts reports that the additional funds are available 
in the Departmental budget. 

This report has been discussed with the City Engineer and the Assistant 
Business Manager of the Municipal and Regional Employees' Union, both 
of whom concur herein." 


SUMMARY 


Present Proposed Effective 


Incumbent Classification Classification Date 


G. Szigeti Clerk II Clerk III January 16, 

Pay Grade 12 ($492-585) Pay Grade 17 ($614- 1972 

Plus 2 pay grades for 734) Plus 2 pay grades 

longer hours and in for longer hours and in 

lieu of rest periods lieu of rest periods 


Your Board RECOMMENDS that the foregoing recommendation of 
the Acting Director of Personnel Services be adopted. 
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2. Classification Review - 

One Planning Assistant III Position, 
Department of Planning and Civic Development. 

The Acting Director of Personnel Services reports as follows: 

"At the request of the Director of Planning and Civic Development, I 
have reviewed the duties and responsibilities of one Planning 
Assistant III position in the Advance Planning and Research Division, 
Department of Planning and Civic Development. 

On July 9, 1970, City Council adopted my report which rGcommendod 
that Mr. Parker (Planning Assistant III) temporarily receive an 
additional two pay grades for extra responsibilities for the period 
of July 1, 1969 to August 31, 1970 or until such time as the Director 
of Planning and Civic Development completed his report on the priorities 
and staff needs of his Department. The additional two pay grades were 
paid until June 30, 1971. 

My recent review revealed that Mr. Parker was transferred to the 
Advance Planning and Research Division from the Community DLanning 
Division in February 1971. Re has been assigned special projects such 
as examining the feasibility of street closures, diversions, park 
systems and pedestrian corridors in the West End, the distribution 
requirements for recreational facilities and specific projects for the 
Downtown Vancouver Development Concepts. These assignments involved 
field surveys, research, analysis of data and drafting final reports. 
Mr. Parker exercised considerable independent judgment. Thi.-; work 
exceeded the Planning Assistant III classification and the Pi.vector of 
Planning and Civic Development reports th.T>.t the extra respotis i.bili tics 
have been assigned to Mr. Parker for the period of July 1, 1971 to 
April 30, 1972. I therefore recommend that the two additional pay 
grades be paid for the period of August 1, 1971 to April 30, 1972, 
and be discontinued after that date, in accordance with Regulation 
#195-1 (f). 

The estimated cost of this proposal for five (5) months in 1971 is 
$438 and four (4) months in 1972 is $369 determined by 1971 and 1972 
rates. The Comptroller of Accounts reports theit additional funds are 
available in the Departmental budget. 

This report has been discussed with the Director of Planning and Civic 
Development and the Assistant Business Manager of the Municixial and 
Regional Employees' Union, both of whom concur herein." 

RECOMMENDATION 


Incumbent 


R. W. Parker 


Present 

CI as si f ication 

Planning Assistant III 
Pay Grade 21 
($734-879 ) 


Proposed 
Classification 

Planning Assistant III 
Pay Grade 21 
($734-879) Plus two 
pay grades for extra 
responsibility . 


E f f o c ti ve 
Date 

From 

Angus t 1 , 
1971 to 
April 30, 
1 9 7 2 


YOUR BOARD 

RECOMMENDS that the foregoing recommendations of the Acting Director 
of Personnel Services be adopted. 


FOR COUNCIL ACTION SEE PAGE(S) 
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BOARD OF ADMINISTRATION 


PERSONNEL MATTERS 


SUPPLEMENTARY REPORT 


AUGUST 25, 1972 


RECOMMENDATION 


1. Attendance of Museum Staff at B.C. Museums Association Conference 


"The Annual Conference of the B. C. Museums Association is being 
held at Fort Langley from September 20 - 24. Six members of our staff 
have indicated that they would like to attend and these are as follows: 


The Vancouver Museums and Planetarium Association has agreed to 
pay all the expenses of these people. The only cost to the City would 
be salaries. 

Accordingly, I recommend that these six members of the Museums staff 
be granted leave with pay for the period September 20, 21 and 22 
(September 23 and 24 being the weekend) . " 

Your Board RECOMMENDS the foregoing recommendation of the Acting 
Museums Manager be adopted. 


The Acting Museums Manager reports as follows: 


Lynn Maranda (Mrs.) 
Joy Inglis (Mrs.) 
Shirley Cuthbertson (Miss) 
Kerry McPhedran (Mrs.) 
Geoffrey Stewart 
Leonard McCann 


Ethnologist 

Adult Education Officer 
Student Education Officer 
Historian 
Natural Historian 

Curator in Charge of Maritime Museum 


FOR COUNCIL ACTION SEE PAGE(S) .. if^£.... 
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BOARD OF ADMINISTRATION 

PROPERTY MATTERS 
AUGUST 2g. 1972 

REG OMMENDATIONS 


1 , Assignment of Lease 
111 Alexander Street 

The Supervisor of Property and Insurance reports as follows: 

"On April 25th, 1972, City Council approved the lease renewal of 
111 Alexander Street being Lots E.i§ 23, Zh, & 25 except Right- 
of-way, Block 1, D.L. 181/196, which consists of a small 
industrial cafe. The term of the lease was for a period of 5 
years commencing May 1st, 1972, at a rental of $93.00 per month, 
plus all taxes as if levied. 

An application has now been received from the lessee, Mr. R.C. 
Foot, to assign his interest to Mr. Yuen Hea Yee of 3^25 Sunset 
Street, Burnaby, B.C. 

RECOMMENDED that the premises known as 111 Alexander Street, 
leased to Mr. R.C. Foot, carrying on business under the name of 
Rucketts' Grill, be assigned to Mr. Yuen Hea Yee of 3825 
Sunset Street, Burnaby, B.C., subject to the documents of 
assignment being satisfactory to Corporation Counsel." 

I Your Board recommends the foregoing report of the Supervisor of Property 
I and Insurance be approved. 

2. F.P. 19 - Oppenheimer Lodge 
14.50 East Cordova Street 

The Supervisor of Property and Insurance reports as follows :- 

"On January 21st, 1969, City Council approved Lots 10 to 
16, Block 57, D.L. 196 on the S/S of Cordova Street between 
Dunlevy and Jackson Avenues as the site of a proposed hostel 
for single persons to be provided under Section 35A of the 
National Housing Act. 

Subsequently, these lands were acquired by the City at a 
total cost of $122,575.65 including appraisal and legal fees 
aoid demolition and clearing costs. 

The tri-party agreement dated July 25th, 1972 between the 
City and the senior governments, regarding the construction 
and administration of a single persons ' hostel containing 
approximately 146 units, has been executed by the City and 
returned to Central Mortgage & Housing Corporation for 
execution by the other parties. This agreement follows 
generally the pattern of previous public housing agreements 
and provides for conveyance of the land by the City to the 
senior governments. However, upon completion of the new 
building, the City is to assume responsibility for the 
management, operation and administration of said hostel. 

It will be necessary for City Council to approve the price at 
which the land is to be transferred. By letter dated August 
3rd, 1972, per copy attached, Central Mortgage & Housing 
Corporation has confirmed acceptance of the City's total costs 
herein, namely, $122,575.65, as representing the purchase 
price of the site. In addition to this amount, the Corporation 
is to pay all subdivision, survey and registration costs when 
determined. 


(Continued ) 
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Board of Administration, August 25, 1972 . . . (PROPERTIES - 2) 


Clause No. 2 (Continued) 


RECOMMENDED that the Supervisor of Property aind Insurance be 
authorized to complete the sale of Lots 10 to 16, Block 57, 
D.L. 196, to Her Majesty the Queen in Right of British Columbia 
ajid Central Mortgage & Housing Corporation, Joint-Tenstnts , for 
the sum of $122,575.65, plus subdivision, survey and registration 
costs, in accordance with the aforesaid agreement dated July 
25th, 1972." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 


3. Vesting Orders 

West End Community Centre and Senior 
Citizens' Housing Pro.i'ect, Block 57? D.L. 1 85 

The Supervisor of Property and Insurance reports as follows :- 

"On December 21st, 1971, City Council approved the expro- 
priation of the following five properties for the above 
project and on July 4th, 1972 City Council confirmed the 
final offers made by the Supervisor of Property aoid Insurance 
as noted below: - 

Lot 7 Except the 
North 91 feet 876 Bidwell $ 55,000.00 

E% of Lot 24 1657 Barclay $ 56,000.00 

of Lot 25 1649 Barclay $ 62,000.00 

E^ of Lot 25 1643 Barclay $ 57,500.00 

W% of Lot 26 1635 Barclay $ 61,500.00 


The scheduling of this project requires that vacant possession 
of the above properties be obtained not later thaui October 
31st, 1972 so that construction can be commenced immediately 
thereafter . 

Due to the short interval of time remaining aind due to the lack 
of co-operation by the owners to reach a settlement after a 
long period of negotiation, the City Solicitor has advised 
that Vesting Orders be obtained for the five properties. 

RECOMMENDED that the Corporation Counsel be authorized to apply 
to the Court for Vesting Orders with respect to these properties." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
aind Insurance be adopted. 
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Board of Administration, August 25, 1972 (PROPERTY MATTERS - 3) 


ij.. Lease of Part of South Kent Avenue 

The Corporation Counsel reports as follows: 

"The City has leased part of South Kent Avenue East of Chester 
Street to Weldwood of Canada Limited for ten years from 10 
April 1969. 

Weldwood wishes to assign its interest in the above part of 
South Kent Avenue by way of mortgage to Montreal Trust 
Company. This mortgage is in the form of two trust deeds. 
Advances are made pursuant to these trust deeds upon the 
issue of bonds. $14-6,000,000 worth of bonds have now been 
issued and further issues are contemplated. 

This lease prohibits assigning without the consent of the 
City. 

Weldwood has requested that the City execute a written con- 
sent to the assignm-ent by way of mortgage pursuant to a trust 
deed dated 30 September 1 96ij. and the seventh supplemental 
deed of trxist and- mortgage dated 30 November 1971 and that 
such consent extend to future bond issues pursuant to these 
trust deeds. 

I advise that the execution of such consent in the terms 
requested by Weldwood of Canada Limited will not unduly delay 
the City in the enforcement of its remedies under this lease. 

I recommend that the City give written consent to the mortgage 
by way of trust deed in the terms requested -by Weldwood of 
Canada Limited and thB.-t the Mayor and the City Clerk be autho- 
rized to execute such written consent", providedr that the terms 
of such consent are satisfactory to the Corporation Counsel." 

Your Board RECOMMENDS that the foregoing recommendation of the 
Corporation Counsel be adopted. 


5. Renewal of Lease and Sub-Lease of 
Waterlot fronting Rupert Street End 
(Burrard Inlet ^ 


The Supervisor of Property and Insuraince repx>rts as follows ;- 

"The waterlot fronting Rupert Street end is leased by the 
City from the National Harbours Board under an agreement 
dated November 29th, 1928, The term of the lease was for 
a period of 21 years with provision for two 21-year renewals. 

This waterlot, with the consent of the Harbours Board, has 
been sub-leased to the Alberta Fkx)l Elevators Limited for 
a like period less one day, at the same rental charged by 
the Harbours Board, plus taxes which are paid direct to the 
City by Alberta Pool. The first lease renewal and the sub- 
lease of the waterlot expired on November 28th, 1970 and 
November 27th, 1970 respectively. 

An application was made to the National Harbours Board for 
the second renewaJ. of the lease for the final 21-year 
period. At the same time, the Alberta Pool requested renewal 
of their sub-lease. 


(Continued ) 
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Clause No. 5 (Continued) 


The National Harbours Board has approved renewal of the 
lease for the final period and has forwarded the lease 
documents for execution by the City, The current annual 
rental established by the Board is $7,527,56, subject to 
review at five-year intervals. The lease is for a p>eriod 
of 19 yeaurs, 193 days, terminating on June 9th, 1990, 

The City Engineer concurs with the renewal of the lea^e 
and the sub-lease to Alberta Pool, The sub-lease is to be 
subject to the City reserving the right to install and to 
maintain public utilities in the leased area, 

RECOMMENDED that City Council authorize the lease renewal 
of the waterlot fronting Rupert Street end and 

FURTHER, that the sub-lease of the waterlot be continued to 
Alberta Pool Elevators Limited, subject to: 

(a) The annual rental to be the same as that charged 
by the National Harbours Board, plus all taxes 
as if levied, 

(b) The sub-lease to run concurrent with the "Head 
Lease", less one day, 

(c) The City to reserve the right to enter the 
leased area to ins tad. 1 and maintain public 
utilities, 

(d) Documentation fees for the sub-lease, charged 
by the Harbours Board, to be to the account of 
Alberta Pool, 

(e) The lease and sub-lease agreements to be to the 
satisfaction of Corporation Counsel," 


Your Board 


RECOMMENDS the foregoing recommendation of the Supervisor of 
Property and Insurance be adopted, 

CONSIDERATION 

6. Sale of City-Owned Property for 
Senior Citizens' Development 


The Supervisor of Property & Insurance reports as follows: 

"City Council on April iQth, 1972, when giving consideration 
to sale of certain City lands to the Royal Canadian Legion, 
Branch 177* passed the following resolution:- 


|That the Board of Administration report on what the 
implications would be in selling City-owned land on 
the basis of the CMHC/Provinciaa Government average 
land cost on an average unit size for senior citizens' 
housing development; the report to include the various 
factors involved. ' 


(Continued ) 
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Clause No. 6 (Continued) 

Basic information has been obtained from C.M.H.C. regarding 
recent Senior Citizens' Housing Projects and from this data 
it would be possible to establish a per unit land cost and 
also to determine asi average unit size. The majority of 
applications received by C.M.H.C. are from organizations who 
have acquired the lasid by purchase from the City of Vsuicouver 
and therefore the lauid cost, in actuality, reflects the selling 
price by the City of Vaincouver under its present formula. In 
their submissions certain orgeuiizations have provided a declared 
Icind cost which is, in actuality, lower thain that paid by them. 
The land cost is one component in a submission dealing with 
costs of a project aoid the ultimate rental schedule. C.M.H.C. 
has indicated that there is no maximum placed on the land cost 
per unit. Their prime interest is that the end rental would 
be acceptable for Senior Citizens' Housing. 

Many organizations are active in a particular district and 
therefore are primarily interested in providing Senior Citizens ' 
Housing in a restricted or defined area of the City, Such organ- 
izations, by bequests, contributions, or fund raising, may have 
the meams to subsidize a portion of the land cost between that 
actually paid and the sum declared to C.M.H.C. Notwithstanding 
this fact it is technically feasible to establish an average 
gross unit size which is considered to be in the realm of 500 
sq. ft. 

From investigation to the moment, a unit laind cost (based on 
developments already undeirway or recently completed) could be 
from $1,100.00 to $1,200.00 per unit. Some of the implications 
in establishing a price by this method axe as follows 

This estimate is an average comprising per unit costs of $1,500.00 
and up in downtown high-rise projects (and other locations repre- 
senting high ajnenities) and the much less desirable peripheral 
areas where the per unit price raunge can be below $1,000,00. 

To establish a fixed unit cost would undoubtedly result in 
organizations proposing Senior Citizens' Housing projects in 
areas of the City where land values are so high that such projects 
would at the present be uneconomic. Conversely, to weigh the 
less desirable fringe areas with the average land cost could 
create an unreeLListic lemd value which would detract from their 
development. 

The present policy of City Council is: 

"That in the case of non-profit societies sponsoring 
senior citizens' housing. City land be made available 

at a price of the assessed value, beised on subdivided 
land as determined for general purposes set out in 
Section 342 (l) of the Vancouver Charter." 

The assessment recognizes the market differential on various 
properties and until recently has been a successful method of 
disposing of sites to Senior Citizens' Housing organizations. 
The problems which have occurred are primarily those instances 
where the assessor has rated the land as if undeveloped, or 
based on Single Family use even though it is zoned for a higher 
category. In the instances where the assessor has rated as an 
undeveloped parcel, this Office has hypothesized a subdivision 
and reported to Council an increased assessment based on such 
development. Where land has been zoned, say RMr3 and assessed 
as Single Family, this Office hsis obtaiined actual assessment 


(Continued ) 
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Clause No. 6 (Continued) 

and market value data on sites developed for Multiple Dwelling 
purposes and has reported the increased aissessment which would 
apply. There are also the cases where sites have been or are 
proposed for Comprehensive Development District rezoning, and 
where it has been necessary to estimate assessed value once 
the density of the proposed development has been determined. The 
selling price arrived at by such means is in the view of the Property 
and Insurance Office still well below the market value which would 
be obtained by the City under normaLl sales procedure - but it 
does present an opportunity for the organization to appeal to 
City Council. 

In summation, while the existing method has created problems it 
still basically takes cognizance of the difference in value of 
various Senior Citizens' sites throughout the City, 

The City of Vancouver provides a heavy subsidy at the present 
time on Senior Citizens' Housing in the form of tax exemption 
which currently runs $330,CX)0.00 per annvun. There is also the 
additional loss in selling on the basis of assessment rather 
than actuaJL market value. The selling price based on a fixed 
price per average unit of Senior Citizens' Housing would undoubt- 
edly result in an additional loss to the City since sites of a 
higher market vadue would be disposed of on such fixed basis. 

It is thus a matter for Council's determination as to the extent 
they are prepared to subsidize private Senior Citizens' Housing 
Projects or whether such housing might be provided under some 
alternative legislation." 

Your Board submits the foregoing report of the Supervisor of Property 
and Insurance to Council for CONSIDERATION. 

The following coxnxnents are submitted by the Board of Administration 
respecting two items dealing with Senior Citizens' property for housing 
presently before Council in connection with: 

(1) a report oh the Sales of City Lands for Senior Citizens' 
Development - Anavets Senior Citizens' Housing Society; 

(2) a report requested by Council, which analyses aoi 
alternative method of charging City-owned land for 
Senior Citizens' Housing on the basis of average unit 
size and cost of lauid per unit. 

The Anavets site is based on current assessed value for single 
fejnily dwelling and discounted because of site problems. The 
development will be multiple dwelling. The value derived by 
this method amounts to $26,740.00. 

The VcJ-ue derived from the average unit size at a cost of $1,200.00 
per unit is $72,000.00. 

The value based on market value is on the order of $100,000.00. 

There is little doubt but that the fairest method of dealing with 
the sale of property is on the basis of market value. This takes 
xnto account the form of development and all other factors relating 
to land. If Council wished to charge less than market value, 
this could be done by a percentage reduction bearing in mind 
the fact that the types of projects being discussed herein 
do not pay taxes. 
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CONSIDERATION 

7. Sale of City Lands for Senior Citizens' Development - 
Anavets Senior Citizens' Housing Society 

The Supervisor of Property and Insurance reports as follows: 

"Attached to this report is a formal application to purchase 
City-owned lands described as Lots 15 to 19 of Block 109, 
D.L. 26i|A being on the North Side of Sth Avenue between St. 
Catherines and Windsor Streets.' These lots have been reserved 
by the Director of Planning for development of a senior citizens' 
si te . 

In essence the request is for a direct sale to the Anavets 
Senior Citizens' Housing Society on the same basis as the sale 
of City lands on the south side of 6th Avenue between Scotia 
and Brunswick Streets, approved by City Council on April 18th, 
1972 to the Royal Canadian Legion. The sale involved 3 lots 
having an area of approximately 19,592 sq. ft. for $23,000.00, 
based upon the assessed value of $28,000.00, less a $5,000.00 
alloweince for soil conditions. 

The site requested by Anavets is similar in size, is in the same 
general area and is composed of five lots, each 33' x 122* in 
size and zoned for apartment development (RM-3). The site 
comprises approximately 21,130 square feet, a little less than 
half an acre and has foundation problems, as indicated in the 
attached soil report submitted with the application to purchase. 

The estimated market value of the land after consolidation is in 
the realm of $100,000.00. When the site is developed for senior 
citizens' housing, the land aind buildings will be tax exempt. 

If Council wishes to sell these laoids on the same basis as the 
sale to the Cainadian Legion, the projected sale price based 
upon a 1971 assessed value of $36,740.00 for the land and 
applying the Anavets' quotation of professional advice indicat- 
ing a cost of $2,000.00 per lot to correct the defects in the 
soil structure, then the net price would be $26,740.00 for the 
lands involved. 

The foregoing request is submitted to Council for G0N3"IDERATI0N. 
If approved, it is suggested: 

(1) that the sale be effective on the date of Council 
approval . 

(2) that aji option be retained by the City to repurchase 
the lands at the net sale price if construction for 
senior citizens' housing does not take place within 2 
years . 

(3) the City also retain a 21 year option to repurchase 
if the lands are used for any purpose other than a 
senior citizens' housing development. 

(4) the purchaser be required to finsunce in accordance 
with the Elderly Citizens' Housing Act." 

Your Board submits the foregoing report of the Supervisor of Property 
and Insurance to Council for CONSIDERATION. 
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RECOMMENDATION 


8 . SAL E : RES I DENT lAL 


Recommended that the following sales by tender be approved under the terms and 
conditions set down by City Council, being in each case the highest offer re- 
ceived . 


re: Lots C & D, Block A, D.L. 741, 
Situated W/s Nanaimo Street at 
Copley Street. Zoned; RS~1. 

Lot Approx. Size Sales Price Terms 

C 


Name 

Francesco 
Nicoletti 


8,085 sq.ft. $ 14,193.50 


City 
Terms 
® 9^ 


Angel o 
Delia Savia 


4,684 sq.ft. $ 16,100.00 


City 
Terms 

@ 9^ 


Conditions 

1. Lot below grade, 
subject to bulk- 
head agreement. 

2. Double-fronting; 
design of res- 
idence requires 
approval of Tech- 
nical Planning 
Board . 

1. Lot below grade, 
subject to bulk- 
head agreement. 

2 . Double-fronting; 
design of res- 
idence requires 
approval of Tech- 
nical Planning 
Board. 

3. Wall & fence erect- 
ed on Lot 29 South 
of Lot D encroach 
Lot D approT. 1.4'. 


FOR COUNCIL ACTION SEE PAGE(S)...£££;^ 
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A meeting of the Official Traffic Commission was held in the 
No. 1 Committee Room, third floor. City Hall on Wednesday, August 16 
1972, at approximately 3:30 p.m. 


PRESENT : 


ALSO PRESENT; 


CLERK; 


Alderman Linnell (Chairman) 
Alderman Rankin 
Commissioner Ryan 

Mr. R. Ross, Traffic & Transportation 
Mr. S. Madigan, City Prosecutor's Office 
A/Staff Inspector G.K. Pinchin, City 

Police Department 
Mr. J. Stearman, Vancouver School Board 

Mr. Wayne Reese, Vancouver Safety Council 
Mr. W.H. McLachlan, Vancouver School 

Board 


D. Scott 

Adoption of Minutes 

The Minutes of the meeting of April 24, 1972, were adopted. 


1. Pacific National Exhibition - 
Traffic Access and Parking 

When considering a report of the Board of Administration on 
May 30, 1972, concerning the N.D. Lea study on P.N.E. Traffic Access 
and Parking, Council referred the following two items to the Official 
Traffic Commission: 

(a) Proposed restricted parking for residents only. 

(b) Confirmation of the use of certain residential streets, 
as recommended in the N.D. Lea report for dispersal of 
Traffic from the P.N.E. grounds be approved with the 
exception of the involvement of the following streets 
to the west : 

Pandora Street 
Dundas Street 
Cambridge Street 

which particular streets be referred to the Official 
Traffic Commission for consideration in this regard. 

The City Engineer, under date of July 18, 1972, reported as 
follows : 


" I RE3TRICTED PARKING FOR RESIDENTS ONLY 

With respect to this item, our previous report to Council stated 
that: 

'The N.D. Lea report proposes that all street parking in the 
blocks close to the perimeter of the P.N.E. Grounds be reserved 
for residents. The existing resident parking zones are limited 
in size, so as to leave some parking spaces for visitors and 
service vehicles within each block. Since some difficulties 
may be encoxmtered with 100$ resident parking zones with respect 

to visitor parlcing, and since it may be more difficult to 
identify which vehicles are parked in violation in the 
larger zones proposed, we feel that 100$ resident parking 
zones should be established on a limited trial basis in the 
one block adjacent to the west side of the Grounds between 
Renfrew and Kaslo Streets. 


cont ' d. . . 
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Clause 1 continued 

Beyond this area to a distance of four blocks from the Grounds, 
where parking generated by the P.N.E. occurs less frequently, it 
is proposed that approximately half the block faces be reserved 
for residents. This does not constitute a major increase in 
zones over the existing arrangement, which provides parking 
spaces for about one third to one half of the residents.' 

In the above mentioned trial period for the 100$6 resident 
parking zones, which we suggest should be six months, we propose to evaluate 
the success of the full-block zones on a basis of: 

( a) observations 

(b) the residents' reaction 

(c) the enforcement experience of the Police 
Department, ' 

and report back to the Commission on the advisability of: 

(i) installing a band of 100/6 resident zones entirely 
around the P.N.E. Grounds for a distance of 
approximately two blocks. 

(ii) reserving one-half of the block faces for residents 
only in a further two block band around the P.N.E. 
outside the region of 100/6 R.P.O. zones. 

II EXIT ARRANGEMENTS 

With respect to this item, our previous report stated that: 

' 'With respect to exiting from major events the report specifically 
proposes the dispersal of traffic along Pandora, Dundas, and 
Cambridge Streets to the West, Cambridge and Triumph Streets to the 
East, and Windermere Street to the South. These streets are now 
being used in varying degrees for dispersing traffic, including 
P.N.E. patrons who now park on residential streets rather than on- 
site. Under the N.D. Lea proposal, this use would be formalized, 
and it is anticipated that although there would be more intensive 
traffic on these local streets after an event, it is expected that 
the extra capacity provided would shorten the duration of heavier 
traffic flow. 

Thie use of local streets for exiting from major events is 
drawn to Council's attention specifically because some 
concern has been expressed by local residents on this matter. 
In weighing the effect of this traffic on local residents, 
against the need to encourage the full use of the P.N.E. off- 
street parking, it is the Department's view that this dispersal 
arrangement should be adopted.*" 

Mr. Ross reviewed the City Engineer's report for the information 
of the Commission and stated that with respect to restricted parking 
for residents only, the Engineer recommended that 100 percent resident 
parking zones be established on a six months' trial basis in the 
blocks adjacent to the west side of the grounds between Renfrew and 
Kaslo Streets. If this experiement is successful then 100 percent 
zones would be installed entirely around the P.N.E. grounds for a 
distance of approximately 2 blocks. The blocks in a further 2 block 
band around the P.N.E. would be treated as resident zones covering 
50 percent of the block lengths. With respect to exit arrangements, 
the City Engineer recommended that Cambridge, Dundas and Pandora 
Streets be used as dispersal routes. 

Mr. M.A. Lebowitz appeared on behalf of the Vancouver East 
N.D. P. and commented on the proposals outlined in the City Engineer's 
report. After considerable discussion it was 

RECOMMENDED 

(a) That the City Engineer's recommendations with respect to 
parking be approved and that a report on this matter come 
back to the Commission in six (6) month's time. 
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Clause 1 continued 

(b) That the Engineer's recommendation with respect to the use 

of Cambridge, Dundas and Pandora Streets as dispersal routes 
be not approved. 

(On instructions of the Commission, the record of voting 
on Recommendation (b) above was - Alderman Rankin, Alderman 
Linnell, Mr. Stearman and Mr. Madigan in favour. 

Commissioner Ryan, A/Staff Inspector Pinchin and Mr. Ross 
opposed. ) 

FURTHER RECOMMENDED that the Chairman and Alderman Rankin approach 
the B.C. Hydro with a request that they initiate a park and ride 
program to special events at the Pacific National Exhibition. 

2. Request for Further Traffic Control 
at Prior Street and Princess Avenue 

Under date of April 19, 1972, the Chairman received a 
communication and a petition from the Strathcona Property Owners 
and Tenants Association outlining the difficulties experienced 
by pedestrians crossing to the isolated two-block residential 
area south of Prior Street on each side of Princess Avenue. The 
petitioners requested that either a pedestrian-vehicular grade 
separation or a pedestrian traffic signal and school patrol be 
installed at the intersection of Prior and Princess. 

The City Engineer, under date of August 1, 1972, reported 
on this request indicating that traffic volumes have increased 
considerably and therefore recommended that a pedestrian actuated 
traffic control signal be installed at the intersection of Princess 
Avenue and Prior Street and that $5,200 be allocated from the Traffic 
Control Reserve Fund for this purpose. Mr. Ross reviewed this report 
for the information of the Commission and it was 

RECOMMENDED that the foregoing recommendation of the City Engineer 
contained in his report dated August 1, 1972, be adopted. 

3. Rupert Street - First Avenue 
to Charles Street 


At the last meeting of the Commission, Alderman Linnell 
submitted a communication she had received from the Cassiar 
Ratepayers Association, along with a petition from the 100 Rod 
and Gun Club respecting a traffic problem in the Rupert-Cassiar 
Diversion area and north on Rupert Street from First Avenue to 
Pender Street. At that meeting it was recommended that the 
City Engineer and Chief Constable report to the next meeting of 
the Commission. 

The Chief Constable reported under date of June 20, 1972, 
and advised that this location is no different from any other 
busy thoroughfare in the City. 

The City Engineer, under date of July 12, 1972, advised that 
a paving project on the Rupert-Cassiar Diversion, which will be 
completed this month, will result in curb and centre median 
construction which is expected to confine the use of Rupert Street 
to local traffic and this treatment will resolve the adverse 
condition which prompted the complaints from the petitioners. 
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Clause 3 continued 

The City Engineer advised that Mr. J. Cork, President and 
Mr. K. Zuker, Secretary of the Cassiar Ratepayers Association, 
and Mrs. Doughty of the 100 Rod and Gun Club agree that the 
current construction work will satisfy the petitioners' concern 
and obviates the need for them to appear as a delegation. it was 

RECOMMENDED that the City Engineer's report dated July 12, 1972, 
be adopted. 

4. Nanaimo and 41st Avenue - 

Request for Further Traffic Control 

Mrs. B. Wade, on behalf of a number of residents in the Orchard 
Park residential area, had expressed concern to the City Engineer's 
Department with respect to the number of traffic problems at the 
intersection of Nanaimo and 41st Avenue and on the portion of 
Nanaimo Street from 41st Avenue to 45th Avenue. 

The City Engineer, in a progress report dated August 3, 1972, 
advised that the members of the Police Department and his Department 
had met with Mrs. Wade on July 24, 1972 and discussed this matter. 

The progress report of the City Engineer is as follows: 
(a) 4Ut and Maimiao 

In 1963 Che Official Traffic Coomlssion considered a request for 
a traffic signal at 41st and Nanaimo based on the difficulty which vehicles 
vara having crossing 41st Avanue. At that time it was pointed out that 
Clarandon SCraaC (one long block Co the aast) was being developed as a north- 
south arCarlal rouCa, whereas Nanaimo Street in this area is intended to 
•arva only a residential street function. In view of the fact that a signal 
was shortly to be Installed at 41st and Clarendon, the Official Traffic 
GcoBilssion adopted the City Engineer's recommendation that a signal not be 
inatalled at Nanaimo. 

In 1966 the Official Traffic Coamission considered another report 
of the City Engineer which dealt with a request for a marked crosswalk at 
41at and Nanaimo. That report stated that there was not a history of 
pedestrian accidents end since motorists were observed to yield the right- 
of-way readily ones pedeatrians indicated their desire to cross the street, 
the City Engineer recoMMndad tlMt a crosawalk not be marked. 

A recent review of the traffic aituation at 41st end Nanaimo 
Indicates that while traffic volumes on 41st Avenue ere increasing, 
through traffic on Nanaimo Street has shown a marked decrease since the 
signal was installed at 41st and Clarendon in 1966. In the p.m. peak 
hour less than 200 vehicles approach 4l8t Avenue from the north on Nanaimo 
Street and over 150 of these turn right, only about 40 crossing 41st to 
proceed south through the Orchard Park residential complex. Morning rush 
hour volumes on Nanaimo Street are considerably lower. 

Pedestrian crossings on 4l8t Avenue are observed to be relatively 
light, many of which appear to be related to the bus stops for the cross 
town service on 41st Avenue. Although there are relatively few gaps in 
the 41st Avenue traffic, pedestrians do not appear to be having more diffi- 
culty crossing here than at other intersections along 41st in this area. 
Since 1960, two pedestrian accidents have been recorded at this intersection. 

There is a relatively high frequency of vehicle accidents at 
this intersection, most of which Involve southbound vehicles on Nanaimo 
attempting to cross or turn onto 41st Avenue in the afternoon. Although 
e traffic signal at this intersection would likely reduce these accidents, 
it would also encourage heavier use of this residential portion of Nanaimo 
Street by through traffic, end therefore cannot be recommended. 

It is also noted that Police radar checks taken in the last 
month Indicate some high speeds are occurring on 4lst Avenue and accordingly, 
the Police will be giving this area more attention. 


cont'd. 
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Th« bus stop locations on 41st Avvnue have been reviewed and It 
Is felt that the existing arrangement which conforms basically to the far- 
aide skip stop arrangement, should be maintained. Since pedestrians would 
still have to cross Alst to the bus stops in any event, no advantage is 
seen to a change in this bus stop arrangement. 

(b) Nanalmo Street. From Alst to A5th Avenues 

The Orchard Park residential complex is located on both aides of 
Nanaimo Street, and together with some single family residences, extends 
from Alst to A3th Avenues. In this section, Nanaimo Street has a 24 ft. 
wide roadway with very wide front boulevards on each side. There are no 
cross -streets between Alst and A3th, and no driveways. Parking is per- 
mitted on both sides of Nanaimo and is generally light, since lane access 
and/or off-street parking facilities are provided for the abutting buildings. 

Early in 1971 the Official Traffic Commission considered a request 
from Mrs. Marjorle Arthur, Secretary for the Orchard Park Resident's 
Association that a 20 m.p.h. speed cone be Installed on Nanaimo Street to 
protect the children in the Orchard Park residential complex from "speeding" 
motorists. Since traffic counts on Nanaimo Street between Alst and A3th 
did not Indicate that traffic voltaes were higher here than on many other 
residential streets and since our observations and Police records did not 

indicate a speeding problem in this area, the City Engineer recommended 
that playground speed sones not be Installed. After a subsequent report 
in May, 1971 which dealt with the possibility of the community hall at 
A3th and Nanaimo warranting playground signing, your Commission adopted 
the Engineer's recommendation that no speed sones be Installed. 

Since the above-mentioned meeting with Mrs. Wade on July 2Ath, 
1972, the Police Department has conducted radar checks on Nanaimo Street 
and found that speeds were not generally excessive. However, as was agreed 
with Mrs. Wade, further checks will be taken during the Friday and Saturday 
evening period when patrons from the Eldorado Motor Hotel may tend to use 
this street as a through route. 

Mrs. Wade is also Interested in pursuing the possibility of 
creating a cul-de-sac on Nanaimo Street between Alst and A3th so as to 
prevent any through usage of this street. Although our assessment does not 
indicate a need for such treatment, there does not appear to be any signifi- 
cant objection to a cul-de-sac, provided emergency fire access can be main- 
tained. This matter is being pursued further." 

The City Engineer recommended 

(a) a traffic signal not be installed on 41st and Nanaimo 

(b) a speed zone not be installed on Nanaimo between 41st 
and 45th 

(c) the matter of vehicle speeds on 41st Avenue and on 
Nanaimo Street be referred to the Police Department 
for further attention 

(d) the closing of Nanaimo between 41st and 45th be 
reviewed and a further report submitted on this 
matter. 

Mrs. Wade was present at the meeting and discussed the matter 
with the Official Traffic Commission. She specifically requested 
that a cul-de-sac be put in on Nanaimo Street and expressed the 
opinion that Nanaimo Street could be closed to traffic from 41st 
to 45th Avenues as there was adequate parking for the residents 
and visitors to Orchard Park on site. Mrs. Wade advised of the 
difficulties being experienced in crossing 41st Avenue at Nanaimo 
Street and the City Engineer was requested to review the platooning 
of cars at this intersection. 
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Clause 4 continued 

After due consideration it was 
RECOMMENDED that 

(a) A traffic signal not be installed on 41st and Nanaimo 

(b) A speed zone not be installed on Nanaimo between 41st 
and 45th 

(c) The matter of vehicle speeds on 41st Avenue and on 
Nanaimo Street be referred to the Police Department for 
further attention 

(d) The closing of Nanaimo between 41st and 45th be reviewed 
and a further report submitted to the next meeting of the 
Official Traffic Commission. 

5 . Parking Exemption Decals 

The City Engineer submitted a report dated August 3, 1972, 
wherein the Special Committee re Parking Exemption Decals recommend 
that the following applications for handicapped persons for parking 
exemption permits be approved: 


RECOMMENDED that the recommendation contained in the City Engineer's 
report dated August 3, 1972, re parking exemption decals be adopted. 


The meeting adjourned at approximately 4:50 p.m. 


Mr. W. Hickey 

#101, 43 East 11th Avenue 

VANCOUVER, B. C. 


Mr. L. Nelson 

#102, 696 West 45th Avenue 

VANCOUVER 13, B. C. 


Miss F. Munro 

#302, 1340 West 12th Avenue 
VANCOUVER 9, B. C. 


Mr. R.E. Simms 

#302, 1461 Harwood Street 

VANCOUVER 5, B. C. 


* * * * * 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL ON 
HEALTH AND WELFARE 


AUGUST 17, 19 72 


A meeting of the Standing Committee of Council on Health 
and Welfare was held in the No. 1 Committee Room, City Hall, on 
Thursday, August 17, 1972, at 9:30 a.m. 


PRESENT: 


ABSENT: 


CLERK TO 

THE COMMITTEE: 


Alderman Linnell (Chairman) 
Aldermen Adams, Bird, Phillips, Rankin, 
Sweeney and Wilson. 

His Worship the Mayor 

Alderman Broome (on Civic Business) 

Alderman Calder 

Alderman Hardwick 

D. Scott 


Adoption of Minutes 

The Minutes of the meeting held April 20, 19 72, were 

adopted . 


The following recommendations of the Committee are submitted 
to Council: 

RECOMMENDATIONS 


1. Health and Welfare 

Standing Committee Meetings 


The Chairman requested leave to introduce the matter of 
holding Health and Welfare Committee meetings on subject matters that 
had not specifically been referred to the Committee by the Council. 
She pointed out that this was delaying matters which could be discussed 
in the Committee. The Committee concurred with this request and dis- 
cussed the matter. It was 

RECOMMENDED that agenda items to the Health and Welfare Committee be 
at the discretion of the Chairman. 

2. Photo Identification Cards for 
Social Allowance Recipients 

On April 25, 1972, Council referred a communication from 
the Welfare Rights Organization to the Director of Welfare and 
Rehabilitation for report. Council also authorized, at that time, 
that this Organization be given the opportunity of appearing before 
the Committee when the report comes forward. 

The Board of Administration, under date of August 10, 1972, 
submitted the following report of the Director of Welfare and Rehabili- 
tation: 

"Several months ago this matter was brought to the attention 
of the Health and Welfare Committee. The Director was re- 
quested to review this matter with Provincial officials and 
report back. 


AMENDED 

SEE PAGE-i^ST 


Cont'd. 
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The Director has made a detailed submission to the Province 
outlining objectives, procedures and costs. In our sub- 
mission we asked the Province to pay the full cost of non- 
recurring capital equipment ($20,700.00); to share equally 
in the cost of annual I.D. card requirements ($10,000.00) 
and to cost sharing temporary staff for conversion and one 
full time staff for on-going program. 

On August 2, 1972, we were advised that the Provincial policy 
is not to share in capital equipment, however they may con- 
sider cost sharing in staff. 

In view of this decision I would recommend that no further 
action be taken at this time. 

RECOMMENDATION : Your Board recommends that the above be 
approved. " 

It was noted that the delegation did not now wish to appear 
unless action was going to be taken to enforce the use of Photo 
Identification Cards. It was 

RECOMMENDED that the foregoing report of the Board of Administration, 
dated August 10, 1972, be adopted. 


3. Community Care Facilities - 
Licensing Act 

The Vancouver City Council, on June 27, 197 2, when considering 
the matter of Licensing and Supervision: Group Day Care Facilities in 
Vancouver, referred the whole question to this Committee, including 
reports from the Board of Administration on the subject, when received. 

The Board of Administration, under date of August 9, 197 2, 
submitted the following report of the Medical Health Officer and 
Director of Welfare and Rehabilitation to the Committee for consideration 

"On November 9, 1971, Council discussed a report from the Medical Health Officer 
explaining - 

a. Policy changes of the Province of British Columbia whereby inspections 
of community care facilities were to be shifted to municipal staff 
j because of the transfer of Vancouver-based Provincial staff to 

i Victoria. 

I b. The ambiguity of obligation of the City of Vancouver to indeed assume 

this work. One section of the Community Care Facilities Licensing 
Act appeared to make these inspections a municipal responsibility, 
whereas other sections specified Provincial staff as responsible. 
I The Corporation Counsel advised Council that the only clear obliga- 

tion on the part of the City was to continue to make inspections of 
the physical state of the premises as had always been done for City 
by-law purposes and advised that the City had no clear obligation 
to inspect the operations . 
Representations to the Minister of Health Services & Hospital Insurance resulted 
in an offer of two half-time nurses and the services for one year of a full -time 
social worker. Council on February 15th referred this issue back to the Board 
'for further report having in mind the financial and legal implications' . 


Cont ' d. 
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Clause No. 3 (Cont'd.) 

Council on June 27, 1972, received a Delegation from the Ad Hoc Committee on Day 
Care in support of a recommendation 'that money for staff be allowed to the City 
Health Department to license and supervise daytime services for children with 
coordination, a central referral unit, and a cohesive efficient operation'. At 
that time. Council moved 'THAT the whole question be referred to the Standing 
Committee on Health and Welfare, including reports from the Board of Administration 
on the subject, when received. ' 

The Medical Health Officer and the Director of Welfare & Rehabilitation now report 
as follows: 

'In consultation with the Corporation Counsel we reviewed the new Community 
Care Facilities Licensing Act. The obvious intent of the amendments is clearly 
to place upon the municipalities the obligation to carry out full inspectional 
activity in relationship to the facilities under this Act. The new Act will require 
municipal departments to carry out the following inspections - 

a) An assessment of every new application for corrmunity care licensing 

to include assessment of the suitability of the operator, the adequacy 
of staffing, both in numbers and quality, the standard of food service, 
etc. 

b) The investigation of any complaint from a resident of any Community 
Care Facility or any citizen. These complaints relate to the manner 
of operating the facility, or the appropriateness of care standards 
for the needs of the residents. The investigation of a complaint 
involves a thorough review of the facility and frequently results in 

recommendations being made to the Community Care Facilities Licensing 
Board. 

c) Regular review of every cormiunity care facility as to its total ser- 
vice, manner of operation, etc., at least on an annual basis, and 
more often if problems are being identified. An annual report is 
made to the Community Care Facilities Licensing Board. 

d) Any other investigations required under the Regulations pursuant to 
this Act. 

There are as yet no Regulations passed in relationship to the new Act. 
The present regulations serve as guidelines until the new Regulations are enacted. 
The new Regulations may require more inspectional services than are indicated in 
this report. The inspections as described represent an amount and complexity of 
work that is well beyond the current inspection activity carried out by Health 
and Building inspections. The appropriateness of the physical facility is im- 
portant, but the complexity related to the assessment and supervision of these 
facilities is a much more demanding and a much larger task. Enforcement of the 
Act is still to be retained by the Community Care Facilities Licensing Board, 
but any action would be based upon the detailed work of the municipal inspectional 
staff. 


Cont'd. 
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The nature of this work will require professional staff appropriately trained 
and experienced in the fields of health (such as a public health nurse), social 
work or education. The estimated salary costs are based on the current salaries 
paid to persons employed by the City with this level of professional training. 

In previous reports the Director of Welfare & Rehabilitation and the Medical 
Health Officer have indicated that a minimum staff required to maintain present 
standards of inspection would be three to six full-time staff members. It was 
brought to Council's attention by the Ad Hoc Committee on Day Care (Delegation 
June 27, 1972) that there is an immediate need for a review of existing day care 
facilities in Vancouver, with a view to determining what steps are required to 
up-grade facilities to adequate child care standards. A further assessment of 
staff requirements for the entire Community Care Facilities program indicates a 
minimum of three professional staff (one with supervisory responsibility) and 
one clerical position. 

Earlier in 1971 the responsibility for the administration of this Act passed 
from the Minister of Rehabilitation & Social Improvement to the Minister of Health. 
Coincident with this was the transfer of Provincial inspectional duties from the 
Provincial Welfare staff throughout the Province to the Provincial Health Branch 
staff. The newly revised Community Care Facilities Licensing Act does not specify 
which municipal department is responsible for inspections. It is recommended that 
the above four positions be established within the Welfare & Rehabilitation Depart- 
ment and that the staff be located in the Health Department, City Hall East Wing. 

The estimated annual costs are - 

Salaries $ 42,300. 

Transportation 2,200. 

TOTAL: $ 44,500. 

Recoverable ? 50% (Canada Assistance 

Plan, Government of Canada) 22,250. 

NET COST OF SHAREABLE ITEMS TO CITY 

OF VANCOUVER: $ 22,250. 

Annual Costs, Non-shareable. 

Printing, stationery, postage 1,500. 
Phone 300. 


TOTAL ANNUAL COSTS (NET, CITY OF 

VANCOUVER): $ 24,300. 


380. 


INITIAL COSTS : 
Furniture 

2 Desks $ 

1 Steno Desk 225 

1 Electric Typewriter 575 

2 4-drawer Filing Cabinets 220 
2 Swivel Armchairs 2OO 
1 Steno Chair 52 
4 Side Chairs 150 


$ 1,782. 

Renovations to East Wing 1,800. 

$ 3,582. 
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Application will be made by the Director of Welfare & Rehabilitation to the Pro- 
vincial Department of Health and to the Provincial Department of Rehabilitation 
& Social Improvement for an additional 25% cost-sharing of the professional staff 
salaries. 

It is further recommended that the classifications of the specified positions 
be carried out by the Personnel Services Department and submitted to the Board 
of Administration for approval.' 

Your Board RECOMMENDS that the above report of the Director of Welfare & Rehabilitation 
and the Medical Health Officer be approved. " 

Miss L. Tarwick, together with other representatives from 
the Ad Hoc Committee on Day Care, appeared and discussed the matter 
with the Committee. The delegation expressed concern with the present 
regulations that are in effect, the quality of the care and service 
in these centres and the lack of enforcement of the rules and regu- 
lations. They referred particularly to Page 2 of the Board of 
Administration report, wherein it is stated the nature of this work 
will require professional staff appropriately trained in the fields 
of health (such as a Public Health Nurse) , social work or education. 
It was their opinion that somebody qualified in education was most 
essential, however, they felt it should be somebody trained in early 
childhood education and childhood development. The Director of 
Welfare and Rehabilitation agreed with their point of view and 
indicated to the Committee that this will be taken into account in 
the recruiting of the required staff. 

The Committee noted that no regulations have been passed 
in relationship to the new Act, and the Director of Welfare and 
Rehabilitation stated it is hoped that the relevant City Departments 
will be given an opportunity to work with the principals of the 
Provincial Government when these rules and regulations are being 
reviewed. He was of the opinion that, if the Board of Administration 
report was adopted, the City Departments concerned would be in a 
better position to approach the Provincial Government for permission 
to review the regulations prior to their enactment. It was also noted 
that the City carries out inspections, but has no power to enforce 
the rules. 

After considerable discussion, it was 

RECOMMENDED that the report of the Board of Administration, dated 
August 9, 1972, be adopted after amendment to the fourth paragraph 
on Page 2, which would now read as follows: 

* "The nature of this work will require professional staff 
appropriately trained and experienced in the fields of 
health, (such as a public health nurse) , social work or 
education (i.e. training in early childhood education 
and childhood development) . The estimated salary costs 
are based on the current salaries paid to persons employed 
by the City with this level of professional training." 
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It was 

FURTHER RECOMMENDED that the following resolution be tabled for 
six months and brought back to the attention of the Committee at 
that time: 

"THAT we ask the Provincial Government to place the 
enforcement powers under the Licensing Act in the 
hands of the City of Vancouver with an appropriation 
to cover the cost." 


The meeting adjourned at approximately 10:10 a.m. 


FOR COUNCIL ACTION SEE PAGE(S) ^i£. 


REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL ON 
PLANNING & DEVELOPMENT 

AUGUST 17, 1972 

A meeting of the Standing Committee of Council on Planning and 
Development was held on Thursday, August 17, 1972, at 11:00 a.m. in 
#1 Committee Room, City Hall. 

PRESENT ; Alderman Bird (Chairman) 

Aldermen Adams, Linnell, Phillips, 
Rankin, Sweeney, Wilson 

ABSENT ; His Worship the Mayor 

Aldermen Calder, Hardwick, 
Alderman Broome (Civic Business) 

CLERK TO 

THE COMMITTEE: R. Henry 

The minutes of the meeting of August 3, 1972, were adopted. 

The following Report of the Committee is submitted to Council 
for information. 

INFORMATION 

1. Greater Vancouver Regional District: 
Liveable Region Program 

On August 1, 1972, Council directed that a letter from the 
Greater Vancouver Regional District, dated July 12, 1972, with re- 
spect to its Liveable Region Program, be referred to a meeting of 
the Committee. 

Mr. Lash, Director of Planning of Regional District, showed 
a film "Liveable Region" and afterwards advised on the preparat- 
ions being carried out with respect to the program, as well as 
its objectives. Mr. Lash also explained that he is requesting 
the various Municipal Councils to accept, in principle, the pro- 
gram, and to co-operate, both at the political and administra- 
tive level, when interested groups request a panel discussion. 

The Director of Planning explained the part his department 
has been taking with regard to a similar project in the City's 
core-area. 

Various comments were made by members of the Committee, 
particularly on the subject of the 'controlled growth' of the 
City, and whether this could be achieved. 

At the conclusion of the foregoing discussions, the Chairman 
and Alderman Phillips left the meeting to attend to other matters, 
leaving the Committee without a quorum. 


The meeting then adjourned at 12:05 p.m. 

FOR COUNCIL ACTION SEE PAGE(S).....t^. 


CITY OF VANCOUVER 


5 


REGULAR COUNCIL MEETING 

A Regular meeting of the Council of the City of Vancouver 
was held on Wednesday, September 6, 1972, in the Council Chamber, 
at approximately 9:30 a.m. 

PRESENT : His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 
Hardwick, Linnell, Phillips, 
Rankin, Sweeney and Wilson 

CLERK TO THE COUNCIL : D. H. Little 

PRAYER The proceedings in the Council Chamber were opened with 
prayer . 

' IN CAMERA ' Meeting 

The Council agreed to an 'In Camera' meeting later this day. 

ADOPTION OF MINUTES 

MOVED by Aid. Linnell, 
SECONDED by Aid. Wilson, 

THAT the Minutes of the Regular Council meeting dated 
August 29, 1972, (with the exception of the 'In Camera' portion), 
be adopted, after a change on page 14 with regard to the voting 
of certain Aldermen on Item K - Rezoning, whereby such will read 
as follows: 

"(Aldermen Hardwick, Rankin and Wilson refrained from 
voting on this item not having been present at the 
Public Hearing when this particular item was under 
discussion) " 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT the Council resolve itself into Committee of the Whole, 
His Worship the Mayor in the Chair. 

- CARRIED 

UNFINISHED BUSINESS 

1. Development Permit: 

Extension to Sands Motor Hotel 

It was agreed to defer consideration of this matter pending 
the hearing of delegations later this day. (see page 15) 


COMMUNICATIONS OR PETITIONS 

1. Seminar re Rent Policy: 

Canadian Council on Social Development 

The Deputy Chairman of the Vancouver Rental Accommodation 
Grievance Board advised of invitation from the Canadian Council on 
Social Development for the Chairman to attend, and speak to, a 
seminar on rent policy to be held September 25 and 26, in Toronto, 
and submitted a resolution of that Board recommending authority be 
granted to the Chairman accordingly. 

MOVED by Aid. Broome, 

THAT the Chairman of the Vancouver Rental Accommodation 
Grievance Board be authorized to attend and speak to this seminar. 


- CARRIED 
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COMMUNICATIONS OR PETITIONS (cont'd ) 

2, Development of Provincial 
Government Complex 


A communication was noted from the Vancouver City Planning 
Commission recommending the Provincial Government be approached 
as soon as practical on the matter of development of the 
Provincial Government complex on Blocks 51, 61 and 71. 

MOVED by Aid. Linnell, 

THAT the subject matter be referred to the Standing Committee 
on Planning and Development to consider alternate plans for action 
in respect of development on the three blocks 51, 61 and 71: 

FURTHER THAT His Worship the Mayor in the meantime be requested 
to discuss this matter with the Premier-elect as soon as possible. 

- CARRIED 

3. Transportation and Communications Committee: 

Canadian Federation of Mayors and Municipalities 

His Worship the Mayor advised of an invitation from the 
Canadian Federation of Mayors and Municipalities to serve on the 
Federation's Transportation and Communications Committee. 

His Worship recommends Alderman Wilson be the Council 's 
del egate , 

MOVED by Aid, Bird, 

THAT Alderman Wilson be appointed to serve on this particular 
Committee of the Canadian Federation of Mayors and Municipalities, 

- CARRIED 

(Alderman Rankin is recorded in the negative) 
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4. Delegation and Grant Request: 

Community Transportation Service 

A request was received from the Executive Director of the 
Community Transportation Service for a further opportunity to 
appear before Council in connection with its grant request in 
respect of transportation service provided to elderly citizens, 

MOVED by Aid. Calder, 

THAT the delegation be heard . 

- CARRIED 

BOARD OF ADMINISTRATION AND OTHER REPORTS 

A. BOARD OF ADMINISTRATION 

GENERAL REPORT, September 1, 1972 

WORKS AND UTILITY MATTERS 

Underground Wiring within Certain Parks (Clause 5) 

In considering this clause, it was, 

MOVED by Aid. Adams, 

THAT the cost of underground wiring at Rupert Park and 
Stanley Park, totalling $150,6()(), bo allocated from the Park 
Development allocation in the 1971-75 Fivo-ycar Plan, 


- LOST 

(cont 'd . ) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

WORKS AND UTILITY MATTERS (cont'd) 

Underground Wiring within 
Certain Parks (cont'd) 

MOVED by Aid. Broome, 

THAT the Director of Finance be instructed, in connection with 
the cost of underground wiring at Rupert Park and Stanley Park, to 
make the funds required, i.e. $150,600^ available in the City's 1972 
or 1973 Supplementary Capital Budget, as indicated by the time work 
is likely to commence on each project. 

- CARRIED 

Removal of Willow Tree on City Boulevard 

N/S First Avenue - 3336 Point Grey Road (Clause 6) 

In considering this clause it was noted communications were 
received from Mr. and Mrs. Mills and Mr. and Mrs. McCuaig in 
opposition to the tree removal. In the letter from Mr. and Mrs. 
Mills it is requested an opportunity be given to express their 
views . 

MOVED by Aid. Phillips, 

THAT the willow tree on the City boulevard, N/S First Avenu e, 
3336 Point Grey Road, not be removed; | amended 

SEE PAGB. — 

FURTHER THAT the City Engineer be requested to report back 

with costs on the sewer maintenance required in view of the tree " 

situation . 

- CARRIED 

Rezoning Application: Portion of Land 

bounded by Harrison and Victoria Drives (Clause 7 ) 

In considering this clause a telegram was noted from 
Mr. Howard E. Stevens, 2031 Harrison Drive, requesting the item 
be referred to the Official Traffic Commission to receive a 
delegation . 

MOVED by Aid. Wilson, 

THAT this clause be referred to the Official Traffic 
Commission with the request arrangements be made to hear 
Mr. Stevens as a delegation on the subject. 

- CARRIED 

Balance of Works and Utility Matters 

MOVED by Aid. Linnell, 

THAT Clauses 1 to 4 inclusive of the report of the Board of 
Administration (Works and Utility matters), be adopted. 

- CARRIED 

SOCIAL SERVICE AND HEALTH MATTERS 

Dunbar - West Point Grey Youth Problems (Clause 1 ) 

MOVED by Aid. Hard wick, 

THAT this clause be received for information and referred 
to the Standing Committee on Health and Welfare as one of the 
matters to be considered when discussing youth problems. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

SOCIAL SERVICE AND HEALTH MATTERS (cont'd ) 

Group Trailer Parking: 
P.N.E. (Clause 2) 

MOVED by Aid. Bird, 

THAT Clause 2 of the report of the Board of Administration 
(Social Service and Health matters), be adopted. 

- CARRIED 

BUILDING AND PLANNING MATTERS 

Alterations to the Existing Gasoline 
Service Station 


MOVED by Aid. Bird, 

THAT the report of the Board of Administration (Building 
and Planning matters), be adopted. 

- CARRIED 

FINANCE MATTERS 

Appointment of Auditors: 1973 
(Clause 5) 


After considering this clause it was, 

MOVED by Aid . Adams, 

THAT the firm of Riddell, Stead and Co., be appointed 
Auditors for the City of Vancouver for the year 1973 at a fee 
of $36,650, in accordance with the terms as to scope and 
responsibility as set out in Parts I to IV inclusive of the 
report re Audit of City's records dated January 22, 1962, sub- 
mitted by the Board of Administration and adopted by Council on 
January 23, 1962. 

- CARRIED 

Balance of Finance Matters 

MOVED by Aid. Broome, 

THAT Clauses 1 to 4 of the report of the Board of Adminis- 
tration (Finance matters) , be adopted . 

- CARRIED 

B. PROPERTY MATTERS 
September 1, 1972 

MOVED by Aid. Adams, 

THAT Clauses 1 to 3 of the Board of Administration report 
(Property matters) , be adopted and Clause 4 received for 
information . 

- CARRIED 

C. Appeal re License Refusal 
Kino Art Gallery & Cinema 


It was agreed to defer consideration of this matter pending 
the hearing of a delegation later this day. (See pages 15 & 16) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

D. Request to Stand Advertising Vehicle 
on Street (Oktoberf est ) 

The Board of Administration, under date of August 30, 1972, 
submitted the following report: 


"The City Engineer reports as follows: 


'In a letter dated August 18, 1972 the Vancouver Oktober- 
fest Committee have requested permission to stand a vehicle 
at several locations on City streets to advertise the forth- 
coming Oktoberf est. Their initial proposals were not acceptable 
to either the Police or Engineering Departments and have been 
amended after disucssion with the Oktoberf est Committee. 

The following proposal and locations are acceptable from a 
Police and Traffic Engineering standpoint: 


PROPOSAL 


To operate on City streets and stand at various locations 
an eight horse Clydesdale team pulling an ornately carved beer 
wagon which advertises the Oktoberf est. 


Location 1: Johann Strauss Restaurant, 800 Block Hornby Street 
Date: September 14, 1972, 5:00 p.m. - 7:00 p.m. 
Route: 4:15 p.m. - from south foot of Hornby Street 
to 800 Block Hornby. 

7:00 p.m. - from 800 Block Hornby to south 
foot of Hornby Street via Robson Street, 
Thurlow Street, and Beach Avenue. 

Location 2 : Schnitzel House, 1000 Block Robson Street 

DateT September 15, 1972, 12:00 noon - 2:00 p.m. 
Route: As per location 1. 

Location 3; North side of Alexander Street, east of Carrall 
Street. 

Date: September 16, 1972, 4:00 p.m. - 7:00 p.m. 
Route: From Oakridge Shopping Centre via 41st 
Avenue and Main Street. 


The team and wagon will be trucked to and from the starting 
and finishing points and the only location where the loading 
will be done on-street is Alexander Street. Temporary parking 
prohibitions will be required at the three locations. 

If the wagon were to be kept in continual motion. Council 
approval would not be required. However, as the request is to 
'stand' the vehicle on City street. Council's approval is 
required under Section 81(2) of the Street and Traffic By-law 
2849. 

As advertising on stationary vehicles is a matter of 
Council policy, the request of the Vancouver Oktoberfest 
Committee to stand a horse-drawn vehicle in the 800 Block 
Hornby Street, 1000 Block Robson Street, and the Unit Block 
Alexander Street on the respective dates of September 14, 15 
and 16, 1972, is put forward for Council's CONSIDERATION. 

Should Coioncil approve the above request, it is 
RECOMMENDED that such approval be subject to the following 
conditions : 

(1) That the applicant enter into an arrangement 

satisfactory to the Corporation Counsel indemnifying 
the City against any claims that may arise from 
operating the Oktoberfest wagon on City streets. 


(2) That the applicant maintain the streets clean of 
any waste material resulting from the operation. 

(5) That the cost of temporary signing be borne by the 
applicant. ' 

Your Board submits the matter to Council for 
CONSIDERATION." 


cent 'd , 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Request to Stand Advertising Vehicle 
on Street (Oktoberf es t) 
continued : 


MOVED by Aid. Broome, 

THAT the request of the Vancouver Oktoberfest Committee, 
set out in the foregoing report, be approved, subject to the 
conditions set out in that report. 

- CARRIED 

E . Archives Division; Staffing 

The Board of Administration, under date of September 1, 
1972, submitted the following report: 


"city Council at its Meeting of November 23, 1971 received a report from 
the City Clerk and City Archivist entitled 'Archives Division - Statement 
of Purposes and Objectives'. City Council in respect of this matter 
resolved as follows: - 

'The Statement of Purposes and Objectives of the 
Archives Division as detailed in the submission 
from the City Archivist dated October 1971 be 
approved . ' 

Vour Board has now received a memorandum from the City Clerk (copies 
attached) indicating his recommendation for staffing of the Archives 
Division. 

In summary the situation is as follows: - 

Present Staff Establishment: - 

Archivist 1 
Stenographer II 1 
Clerk Typist II 1 

Total 3 

Archivist, three additional positions are recommended. 

Assistant City Archivist 1 
Archival Assistants 2 
Total ~T~ 

In addition it is recommended that the Museum Display Technician II 
(Pay Grade 19 - $671-801) who now spends approximately 50% of his time on 
photographic work for the Museum Department be assigned full time to the 
position of Photographic Assistant to provide service to the Museums, 
Archives, and the Library Board. It is proposed that this Technician be 
located in the photographic work room area provided in the new Archives 
Building. Further that the Vault Attendant now on the staff of the 
Finance Department be transferred to the staff of the Archives Division. 

The annual increase in staffing costs to the City should be in the order 
of $30,000. 

Assistant City Archivist (Records Manager) 

The incumbent of this position is to be responsible for the development 
of a records program to deal with the disposition of inactive departmental 
records and to determine a schedule of retention and disposal. The 
incumbent of the position will therefore be fulfilling the function of 
Records Manager of all inactive City Records and Documents. 

Archival Assistants 

The incumbents of the two recommended positions are to carry out the 
basic tasks of Archival Management and the provision of service to the 
public. The work of the incumbents will include: - 

Accession Procedure 

Screening of material including selection and disposal 
Classifying, labeling and shelving material 
Assisting the public to obtain information and answering 
inquiries . 


To assist the 
namely: - 


cent 'd . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


Archives Division: Staffing (cont'd) 


This report has been discussed with the Business Manager of the 
Municipal and Regional Employees' Union who concurs herein and a 
copy has been furnished to the Vancouver Museums and Planetarium 
Association. 


Summary of Recommendations 

1. That the Position of Assistant City Archivist be established. 

2. That two Positions of Archival Assistant be established. 

3. That the Museum Display Technician and the Vault Attendant 
Positions be transferred from their respective departments to 
the staff of the Archives Division. 

4. That your Board be authorized to approve for each permanently 
established position the Classifications and Pay Grades - in 
accordance with Council Resolution of July 22, 1969; and 
further that your Board be authorized to establish the effective 
date of commencement for the various positions having regard 

to the requirements of the Division in connection with the 
opening of the new Archives Building. 

5. That the Funds necessary for payment of salaries for such 
positions in 1972 be obtained from contingency reserve. 

Your Board RECOMMEND adoption of the above recommendations and notes 
that approval of this report results in an increase in the standard 
of service in the Archives which was anticipated when this Centennial 
Project was approved. " 

(Copy of City Clerk's report of 
August 31, 1972, is on file in 
the City Clerk's Office) 

In connection with the reference in the report to transfer 
of Museum Display Technician II to the Archives Division to 
assume duties of photographic assistant to provide services 
to Museums, Archives and Library Board, a communication was 
received from the Vancouver Museums and Planetarium Association 
Vice President asking this portion of the report be deferred 
pending an opportunity for discussions on the matter with the 
Board of Administration, and an opportunity to be heard by 
Council on the matter. 

After considering the report, the Council took action on 
the recommendations in the report as follows: 

MOVED by Aid. Hard wick, 

THAT recommendation 1 be approved. 

- CARRIED 

(Alderman Broome is recorded in the negative) 

MOVED by Aid. Hard wick, 

THAT recommendation 2 be approved. 

- CARRIED 

MOVED by Aid. Hardwick, 

THAT recommendation 3 be deferred pending further report 
by the Board of Administration, after review and discussions 
with the Vancouver Museums and Planetarium Association, 

- CARRIED 

cont 'd . . , . 
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Archives Division: 
Staffing (cont'd) 

MOVED by Aid. Hardwick, 

THAT recommendation 4 be approved. 

- CARRIED 

MOVED by Aid. Hardwick, 

THAT recommendation 5 be approved. 

- CARRIED 

F. Illegal Suites: Hardship Cases 

The Special Committee re Illegal Suites - Hardship Cases 
submitted the following report under date of August 17, 1972: 

"The Conuiittee of Officials has considered the following requests 
under the p>olicy established by Council concerning Illegal Suites - 
Hardship Cases, and reports as follows: 

(a) The following applications recommended for approval by the 
sub-committee, be approved: 

Mr. Dagmar Ward (tenant), 2610 West 10th Avenue 
Mrs. Isobel A. Fuller (tenant), 5801 McKinnon Street 
Mrs. Helga Schumacher (tenant), 2955 iiast 3rd Avenue 
Mrs. F.J. MacDonald (tenant), *^212 - 1999 Nelson Street 
Mrs. Dial Kour Sidhu (owner), 204 West 63rd Avenue 


(b) the following applications be approved for one year from the 
date of this Resolution: 

Mr. Andrew Janzen (tenant), 7825 Nanairao Street 

Mr. & Mrs. Joginder Jqhal (owners), 4243 John Street 


(c) the following applications be approved for six months from 
the date of this Resolution: 

Mr, Ilija Cuba (owner), 62 Sast 55th Avenue 
Mr. Hasan Tiro (owner), 2061 Mannering Street 


(d) the following applications be not approved: 

Mr. & Mrs. Teja Bains (owners), 8178 Prince Edward Street 

Mr. Pete Mouzourakis (owner), 1950 Bast 1st Avenue 

Mr. H. Ditmar Mittelstaedt (tenant), 745 East 24th Avenue 

Mr. & Mrs. Beant Singh (owners), 1155 Sast 15th Avenue 


(e) in respect to the above-mentioned, the City Building Inspector 
be instructed to withhold enforcement action and to carry out 
the policy as adopted by Council on December 17, 1963, and as 
amended by Council on November 10, 1964," 

MOVED by Aid. Adams, 

TMT the foregoing report of the Special Committee re 
Illegal Suites - Hardship Cases, dated August 17, 1972, and 
containing clauses (a) to (e) , be approved, 

- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


G. Development Permit Application: 
Shipyard for Riv Tow Straits Ltd. 
8550 Victoria Drive 


The Board of Administration, under date of September 1, 
1972, submitted the following report: 

'The Director of Planning and Civic Development reports as follows 


' BACKGROUND : 

During the Civic strike, buildings were erected on a site 
occupied by Riv Tow Marine Ltd. zoned M-2 Industrial, on 
the east side of Victoria Drive and south of Kent Avenue. 
Ship building was started on this site and the abutting 
Victoria Street end. The Victoria Street end is leased 
from the City of Vancouver. The owners have applied for 
a development permit and petitions have been received 
against the use from an adjacent residential area. 

Before taking further action, this matter is submitted to 
Council for their consideration. 

Lease of Part of Site 

The street end was leased by the City to Riv Tow 
Marine Ltd. (formerly River Towing Company Ltd.) on 
January 1, 1965 for 21 years. The first six years 
was fixed and the remaining 15 years of lease can be 
cancelled on one year's notice. The term included 
the provision that no structure can be erected on the 
demised premises. 

This lease is an extension to a previous lease to 

River Towing Company Ltd. dating back to 1959, which 

was approved by the Technical Planning Board. 

No approval for use of the leased street end has been 

granted " 


Development Permit Application No. 59003 

The application made by Burnette Resource Survey Ltd. 
is dated April 26th, 1972. On the evening of April 26th, 
1972, the Civic Strike commenced and no development permit 
applications were processed for approximately eight weeks. 
The application and accompanying drawings indicated that 
it is proposed to construct a SO ft x 96 ft. building and 
to move and place a 30 ft.x 40 ft. building on the portion 
of the site immediately to the east of the Victoria Drive 
Street end. 

The drawings do not indicate the proposed use of the 
portion of Victoria Drive. The buildings are shown to 

encroach on this street end . 

The required off-street parking and loading and unloading 
facilities are not shown on the drawings meeting the 
minimum requirements of the Zoning and Development Bylaw. 

The stated use on the application was to erect, service, 
repair and maintain tugs and barges. No develop- 

ment or building permits for the project have been 
issued, however, the buildings are in fact on the site 
and are being used for ship building. Ship building is 
also being carried out on the Street end. 


Zoning 

The site is zoned M-2 Industrial and has been zoned for 
industrial use since 1931. It is located in the South 
East Marine Drive industrial area which is more or less 
continuous from the foot of Angus Drive to Boundary 
Road . 


cont 'd 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


Development Permit Application: 
Shipyard for Riv Tow Straits Ltd. 
continued : 


In the industrial district , however , there are two fairly 
extensively developed pockets of residential development. 
The most westerly part of the pocket bounded by Argyle, 
South East Marine, Duff and Kent Avenue North overlooks 
this particular activity at the foot of Victoria Drive. 

The river frontage has always been used for water-or ienteJ 
industrial use. However, the newly establ ish ed use is 
noisy and has a cluttered appearance to "the a dj acent 
properties . 

Ship building is an outright use in the M-2 Zoning District 
Schedule. Normally a development permit would be issued 
(provided the proposal complied with the regulations of the 
Bylaw). In this case the location of two principal building 
on the same site requires the approval of the Director of 
Planning and Civic Development. 


• Review of Present Zoning Policy 

The Department of Planning and Civic Development has been 
carrying out a review of development policy for lands 
north of Kent Avenue north and south of South East Marine 
Drive between Crompton and Boundary Road. This report 
will recommend that the single family pockets will remain 
intact . 


Petitions 

Local homeowners are incensed by the development, partic- 
ularly since it was started without a development or 
building permit. A petition has been submitted signed by 
14 neighbouring property owners listing their complaints' 
as : 

'1. Building and installation of shipyard abutting a 
fully developed residential area. 

2. The building of (10-12) steel hulls has already 
commenced in an open area, where electric arcs 

of welding, hammering and grinding is noisy and a 
sight to see. 

3. Absolutely no parking has been provided using 
our streets 8-10 hours a day. 

4. Portable shelters they move over hulls are scattered 
over entire area which makes the property look like 
a slum of dirty shacks. 


5. The propeller shop is also a sickening sight, 
and will be noisy and the operation of such 
will certainly make it unbearable to live 
within same vicinity. ' 


CONCLUSION : 

Taking into consideration the construction that has taken 
place without permission and having regard to the existing 
adjacent one family dwellings, the Director of Planning is 
only prepared to approve two principal buildings on the 
site subject to the provision of adequate off-street park- 
ing and loading and unloading facilities (which could bo 
provided on the street end) for a limited period of one 
year, and subject to the agreement of the developer to 
improve his operation in terms of noise, clutter and other 
details . 


cont 'd 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Development Permit Application: 
Shipyard for Riv Tow Straits Ltd. 
continued : 

It is also suggested that the Council may wish negotiations 
to take place between Riv Tow Straits Limited and/or the 
owners of the lands immediately east of Victoria Drive 
with the view to relocating the ship building further east 
in the existing Industrial zoned land and in an area not 
inunediately adjacent to one family dwellings. 

Under the circumstances and before taking any further action, 
the Director of Planning and Civic Development submits this 
matter to City Council for CONSIDERATION. " 


Your Board submits the^ report of the Director of Planning 5 Civic 
Development for Council consideration.' 

MOVED by Aid. Phillips, 

THAT the Director of Planning and Civic Development be 
authorized to initiate discussions with Riv Tow Straits Ltd. 
and the affected residents and owners; 

FURTHER THAT the Corporation Counsel be requested to look 
into the question of the noise involved and to what degree 
the City's by-laws can control use of machinery and other type 
of equipment on the site. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Adams, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

BY-LAWS 

1. BY-LAW TO AMEND BY-LAW No. 3575, BEING THE ZONING 
AND DEVELOPMENT BY-LAW (Strathcona Rehabilitation 
Area) 

MOVED by Aid. Linnell, 
SECONDED by Aid. Broome, 

THAT leave be given to introduce a By-law to amend By-law 
No. 3575, being the Zoning and Development By-law, and the By- 
law be read a first time. 


- CARRIED 


MOVED by Aid. Linnell, 
SECONDED by Aid. Broome, 

THAT the By-law be read a second time, 


- CARRIED 


MOVED by Aid. Linnell, 
SECONDED by Aid. Broome, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in 
the Chair. 

- CARRIED 


cont 'd . 
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BY-LAWS (cont'd) 

By-law to amend By-law No. 3575, being 
the Zoning and Development By-law (cont'd ) 

MOVED by Aid. Linnell, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Linnell, 
SECONDED by Aid. Broome, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Linnell, 
SECONDED by Aid. Broome, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal. 

- CARRIED 

(The By-law received three readings.) 

Note: Aldermen Wilson and Rankin refrained from voting, not 

being present at the Public Hearing when this particular 
item was under consideration. 


MOTIONS 

1. Allocation of Lands for Highway Purposes: 
3028 East 29th Avenue and N/S Kingsway, 
West of Earles Street 


MOVED by Aid. Hardwick, 
SECONDED by Aid, Sweeney, 

THAT WHEREAS the registered owners have conveyed to the 
City of Vancouver, for highway purposes, the following described 
lands : 

1. all that portion of Lot 3, Block 123, District Lots 36 
and 51, Group 1, New Westminster District, Plan 1666, 
lying to the south of a line drawn parallel to and 20 feet 
perpendicular distant northerly from the southerly limit 
of said Lot 3 and extending from the westerly limit to 

the easterly limit of said Lot 3, the same as shown outlined 
red on plan prepared by A. Burhoe, B.C.L.S., dated August 
9, 1972, and marginally numbered LF 6205, a print of which 
is hereunto annexed. 

2. all that portion of Lots 45 and 46, Subdivision "A", 
Blocks 1 to 4, District Lot 37, Group 1, New Westminster 
District, Plan 2421, lying to the north of a line drawn 
parallel to and, 10 feet perpendicular distant southerly 
from the northerly limit of said Lots 45 and 46, and 
extending from the westerly limit of said Lot 46 to the 
easterly limit of said Lot 45. The same as shown outlined 
red on plan prepared by A. Burhoe, B.C.L.S., dated June 

8, 1972, and marginally numbered LF 6204 a print of which 
is hereunto annexed. 



cont 'd . 
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MOTIONS (cont'd) 

Allocation of Lands for Highway Purposes 
continued : 


AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for-hdghway puj:poa;es . 

BE IT THEREFORE RESOLVED that the above described lands 
so conveyed be, and the same are hereby accepted and allocated 
for highway purposes, and declared to form and constitute por- 
tions of highway. 

- CARRIED 

2. 1973 Preliminary Budget 

MOVED by Aid. Phillips, 
SECONDED by Aid. Adams, 

THAT the Finance Committee meet in the next two to three 
months to discuss the 1973 Preliminary Budget. 

- CARRIED 


ENQUIRIES AND OTHER MATTERS 


Alderman Broome - referred to a communication from the 

Stadium Seating B.C. Lions Football Club in regard to 

additional seats at Empire Stadium. The 
Alderman suggested discussions be 
held between the representatives of 
the City, P.N.E. and the Football Club. 


Alderman Wilson - referred to the order of the Agenda 

Order of Agenda whereby 'Notices of Motion' follow 

'Enquiries and other Matters'. 


MOVED by Aid. Wilson, 
SECONDED by Aid. Linnell, 

THAT the order of the Council Agenda be changed so that 
'Notices of Motion' will follow immediately after 'Motions' in 
the Regular Council Agenda. 


- CARRIED 


Alderman Wilson - referred to delays in the granting of 

Development Permits development permits and cited one case 

in particular. The Alderman agreed 
to submit to the Board of Administration 
the particulars in this case. 


Alderman Phillips - advised that Mr. J.N. Fraine, Regional 

C.P.R. and Waterfront Vice President, C.P.R., had informed 

Area him of his willingness to meet with 

City representatives to discuss 
matters pertaining to the waterfront 
area and therefore would 1 ike to 
receive an invitation to any such 
meeting . 


Alderman Phillips - 
Infected Trees: 
Private Property 


enquired of the Corporation Counsel 
as to what action could be taken by 
the City to require owners of private 
property to spray their infected trees, 
or the City do so billing the owners 
subsequentl y . 


The enquiry was referred to the 
Corporation Counsel for consideration. 
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ENQUIRIES AND OTHER MATTERS (cont'd) 


Alderman Phillips - 
Commercial Area: 
Nanaimo and Hastings 
Streets 


referred to the commercial area in the 
vicinity of Nanaimo and Hastings Streets 
and felt the Director of Planning and 
Civic Development should be directed to 
study the area to advise Council with 
regard to its future development. 


Alderman Bird - enquired why those who contribute to 

Hastings East Commercial the special local improvement parking 

Area Parking arrangement in the Hastings East 

commercial area should be required 
also to provide on-site parking in 
development of their buildings in 
the area. 


NOTICE OF MOTION 

The following Notices of Motion were submitted and 
recognized by the Chair: 

1 . Stadium Seating 

MOVED by Aid, Broome, 
SECONDED by Aid, Sweeney, 

THAT His Worship the Mayor appoint two members of Council 
to the Committee proposed by the Lions Football Club and the 
P.N,E, to investigate the possibility of expanding the seating 
capacity at Empire Stadium, 

(Notice) 

2 . Civic Holiday: August 

MOVED by Aid, Wilson, 

THAT WHEREAS many parts of Canada observe the first Monday 
of August as a holiday; 

BE IT RESOLVED THAT City Council apply for a Charter amend- 
ment, or at the pleasure of the Provincial Legislature, an 
'Act of the Legislature' which will provide for a statutory 
holiday in British Columbia on the first Monday in August of 
each year, 

(Notice) 


The Council recessed at approximately 10:50 a,m, and following 
an 'In Camera' meeting in the Mayor's Office recessed to 
reconvene in the Council Chamber at 2:00 p,m. 


The Council reconvened in the Council Chamber at approximately 
2:00 p,m., His Worship the Mayor in the Chair and the following 
members present: 

PRESENT: His Worship the Mayor 

Aldermen Bird, Broome, Hardwick, Linnell, 
Rankin, Sweeney and Wilson 

ABSENT : Alderman Adams 

Alderman Calder 
Alderman Phillips 


' "'I 
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DELEGATIONS AND UNFINISHED BUSINESS 

Development Permit: Extension 
to Sands Motor Hotel 

The Council considered a development permit application 
for construction of an addition to the Sands Motor Hotel, 1755 
Davie Street and noted approval given by the Technical Planning 
Board on October 15, 1971, subject to several conditions. In 
memoranda dated April 17 and 18, by the Zoning Planner, details 
are set out, including those conditions which have not been 
complied with to date. The total development (existing and 
proposed) , with the exception of a small building at the corner 
of Bidwell and Davie Streets, will cover the total half block 
bounded by Davie Street. Denman Street, Bidwell Street and the 
lane north of Davie Street. The hotel tower would be located at 
the Davie and Denman corner of the site. 

The Council received delegations as follows in opposition: 

(a) West End Community Council 
(Mrs, J, Piercey) 

Brief filed dated May 2. 1972 

- (b) Mrs, S.A. Ennyu 

Brief filed 

(c) Mr, R. Tyler 

Brief filed dated September 6 

A representative of the company appeared in support of the 
application and submitted a brief dated August 22, 1972. 

MOVED by Aid, Broome, 
SECONDED by Aid. Sweeney, 

THAT the action of the Technical Planning Board in approving 
this development permit application, subject to certain conditions, 
be confirmed. 

- CARRIED 

A recorded vote was requested. The record, therefore, is 
as follows: 


FOR THE MOTION 

Alderman Broome 
Alderman Sweeney 
Alderman Wilson 
Alderman Bird 
His Worship the Mayor 

The motion was declared carried 


AGAINST THE MOTION 

Alderman Rankin 
Alderman Hardwick 
Alderman Linnell 


BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Appeal re License Refusal: A. Cramer 
Kino Art Gallery and Cinema 

Mr, A, Cramer, on August 12, 1972, filed an appeal from the 
refusal by the License Inspector of a license to operate the Kino 
Art Gallery and Cinema at 2152 Main Street on the grounds the 
building did not comply with the requirements of the Building By-law. 

In this regard, the Board of Administration reported as 
follows under date of September 1, 1972: 


cont 'd . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Appeal re License Refusal: 
Kino Art Gallery and Cinema (cont'd ) 

'mt, Alex Cramer has vjritten requcstinci Council to consider a refuncvl of 
his License application -jo ODer?vto a Cinema cind Art Gnllcry at 2152 Main 
Slrcal. Tl".c License Inspector ref vised the license because the City 
Building Innpyctor advised the building docs not comply with the require- 
nents o£ the Building liy-law. 

The City Building Inspector reports as follows : 

"The building at 2152 Main Street is three storeys in height, the 
exterior walls being of nasonry and the interior framing of wood. 
For many years the building \<as used as an apartment building on 
the upper floors and for coninorcial activity on the ground floor. 
Mr. Cramer has channed the use on the ground floor an :>5Snmbly 
occup.Tiicy. Under the regulations of both the Vancouver Building 
By-law an(3 the National iJuilning Code, such occupancy in a build- 
ing of this kind of construction is not permissible. To comply, 
the building would have to be of non-coi:iOustible fire-resistive 
construction and it is not possible to nodify the building to 
m£U<c it comply. The grouml floor can continue to be used as a 
commercial occupancy. 

This information was passed on to the Chief License Inspector who, 
thereupon, refused to issue a license. 

Mr. Cr.Tirr states tiir\t during the civic strikr> n-hen he enquired 
about ',etting a license he v.'as told no one at City Hall coul;! holr) 
him. The staff v.ho were involved in mooting the public diirSno the 
stx"ike cannot recall any contact v.ith Mr. Cramer eith(?r by telephone 
or at the counter at the l.Jth Avenue entrance. They tioubt tliat 
they v.ould have told him no one could help him but rather would have 
referred him to the Chief License Inspector, Mr. Harroll, however, 
was not contacted by Mr. Cramer. 

It is roconnended that the refusal to issue the License be upheld 
and the liuilding Inspector t;i3<e appropriate enforcement action under 
the regulations oT the Ruilcilng By-law." 

Your Board RECOMMENDS that the recommendation of the City Cuilding Inspect© 
be adopted. * 

Mr. Cramer appeared before Council in support of his appeal 
and explained his position. 

MOVED by Aid. Bird, 
SECONDED by Aid. Sweeney, 

THAT the license not be granted unless the assembly occupancy 
is eliminated. 

(tabled) 

MOVED by Aid. Linnell, 
SECONDED by Aid. Broome, 

THAT the whole matter, including the main motion, be tabled 
for two weeks pending a report from the Fire Warden and the Fire 
Marshal to see if there is some way in which the building can be 
made satisfactory for this operation until December 31, 1972. 
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BY-LAWS (cont'd) 


2. BY-LAW TO AMEND BY-LAW #3575, BEING 
THE ZONING AND DEVELOPMENT BY-LAW 
(S/E Corner of Grant and Coininercial ) 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Broome, 

THAT leave be given to introduce a By-law to amend By-law 
No. 3575, being the Zoning and Development By-law, and the By- 
law be read a first time. 


- CARRIED 


MOVED by Aid. Hardwick, 
SECONDED by Aid. Broome, 

THAT the By-law be read a second time. 


- CARRIED 


MOVED by Aid. Hardwick, 
SECONDED by Aid. Broome, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in 
the Chair. 

- CARRIED 

MOVED by Aid. Hardwick, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Broome, 

THAT the report of the Committee of the Whole be adopted. 

- CARI?IED 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Broome, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal. 

- CARRIED 

The By-law received three readings.) 


The Council adjourned at approximately 3:50 p.m. 

*** 

The foregoing are Minutes of the Regular Council meeting of 
September 6, 1972, adopted, after amendment, on September 19, 
1972. 
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BOARD OF ADMINISTRATION (WORKS) 1 


September 1, 1972. 

The following is a report of the Board of Administration :- 

WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 


RECOMMENDATIONS ; 

1 . Central Heat Distribution Limited - Area of Operation 

"The area in which Central Heat Distribution Limited is permitted 
to operate has not been specifically approved and designated by City Council 
as required in Paragraph 1 of the Steam Heat Agreement dated June 30th, 1966. 

During early negotiations with the City, Central Heat Limited (a 
company later superseded by Central Heat Distribution Limited) proposed to con- 
fine its initial operations to the downtown and west end areas of the City. 

Customers served up to the present are all in the area between 
Abbott and Thurlow Streets, between Robson Street and Burrard Inlet. The 
Company has requested that its operations be permitted within the entire Down- 
town and West End area, west of Gore Avenue and north of Prior Street and False 
Creek. 

This request appears to be reasonable. 

I therefore RECOMMEND that the public property specifically approved 
and designated for the operations of Central Heat Distribution Limited, pursuant 
to Paragraph 1 of the Steam Heat Agreement dated June 30th, 1966, be those streets, 
lanes and other public places within the City, west of Gore Avenue and north of 
Prior Street and False Creek." 

Your Board RECOTWENDS the foregoing recommendation of the City 
Engineer be adopted. 

2. Closure of Lane North of 5th Avenue East of Scotia Street 
- Block 26. D.L. 200A. Plan 197 

"The owner of the property on both sides of the lane north of 5th 
Avenue from Scotia Street to the lane east has made application to acquire this 
portion of the lane. The property on both sides of the lane having the same 
ownership makes this portion of lane surplus to the City's highway requirements. 

I RECOMMEND that the lane north of 5th Avenue between Scotia Street 
and the lane east, the same as shown outlined red on plan marginally numbered 
LF 6207, be closed, stopped up, and conveyed to the abutting owner subject to 
the following conditions. 

(1) The value of the lane to be $18,000 in accordance with 
the recommendation of the Supervisor of Property & In- 
surance. 

(2) The closed lane to be consolidated with the abutting 
lands. 

(3) All costs to effect the physical closure of the lane 
to be to the applicant's account." 


Your Board RECOMMENDS that the foregoing be approved. 
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3. Storm Sewer in Lane South of 48th Avenue 
Dunbar to Colllngwood 

"The general area Is served by separate storm and sanitary sewers. 
At the present time there is no storm sewer in the lane south of 48th Avenue. 
In order to provide drainage for the abutting properties, it is necessary to 
install a storm sewer. This will compliment the existing sanitary sewer. 

The estimated cost of the work is $12,500. 

I RECOMMEND that $12,500 be appropriated from the 1972 Capital Budget 
account 'Provision for Unspecified Projects,' Reference No. 3-05-06." 

Your Board RECOMMENDS that the foregoing be approved. 


4. Yards Basic Capital Further Projects 

"In the Yards Basic Capital Appropriations, funds were allocated 
by Council (Ref. 15-03) to cover a number of further projects for which de- 
tailed studies, design and estimates were not available at the time. Funds 
are now required to be appropriated so that the following work can be pro- 
ceeded with. 


The work is a small renovation of the Electrical Operations Office 
at Cambie Yard which is required as a result of a relocation of a staff member. 
The estimated cost is $1,250.00. 

I RECOMMEND that an appropriation be allocated for this project, 
funds to be provided from Yards Unallocated Account No. 152/7901." 

Your Board RECOMMENDS that the foregoing be approved. 


CONSIDERATION 

5. Underground. Wiring Within Certain Parks 
The Director of Finance reports as follows: 

"','nderg rounding of v^/iring in Rupert Park and along Stanley Par!; scenic 
4rive was included at the request of the Soard of Parks and Public Recreation 

in the City Engineer's report approved by Council on August 15th, 1972. The 
matter of financing this work was not dealt with at th?t time, and as the v.'ork 

is not on a City street (normally when It v/ould be included at 100°< City cost 
for the part of a local improvement alongside a city park) hut is in fact within 
the nark areas, the appropriate source of funds would be the Park Development 
allocation in the 1?71-1975 Five Year Plan. Underground i nq of existing '.'ires 
was not, hov/ever, contemplated in 1969 and 1970 when the Five Year Plan was in 
preparation and under consideration. 

The Board of Parks and Public Recreation on February 7th resolved: 

'That City Council be requested to pay 1/3 the cost of underground 
installation of power and telephone lines in Rupert Park and along 
Stanley Park scenic drive and assign the two items top oriority.' 

The amounts for the municipal 1/3 are: 

Rupert Park project $37,300 
Stanley Park project 1 1 3,300 

M 50_, f^OO 

The Park Development allocation in the 1971-1975 Five Year Plan now 
stands as fol lows : 


Cont'd. 
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Clause No. 5 (Cont'd.) 


Total approved in the 1971-1975 Plan $3,750,000 
Amount allocated during 1970-1972, 
(which includes the Oueen Elizabeth 
Restaurant $367,000; 

Bel. reauired for Crystal Pool contract $600,000; 
and the Park Board share of New Briqhton Pool 
$250,000) ..2_,cii7_,_qoo 

Unallocated balance available to and including 

the year 1975 $ 83^,00 

It v\fi 1 1 be recalled that the City's 1972 Supolementary Capital Hudget 
approved by Council on Auqust 1st, 1972 listed 5 projects previously approved 
by Council for which final cost estimates are not available, and which on ? round 
sum estimate basis totalled slightly more than funds available. One or nore ->f 
these projects may not commence until 1973 and thus would not reouire an .^llocr.tion 
of funds in 1972. It is noted that Stanley Park wiring may not oroceed before year 
end, due to technical difficulties requiring prior solution. 

FOR COUNCIL CONSIDERATION: 

Request of Board of Parks and Public Recreation for funds to pay the. 
cost of underground wiring at Rupert Park and Stanley Park for a total of $150, tOO. 
Should these funds be allocated from 

(a) the Park Development allocation in the 1971-1975 Five Year Plan 

or 

(b) Does Council wish to direct the Director of Finance to make the funds 
available in the CJty's 1972 or 1973 Supplementary Capital Budget 

as indicated by the Time work is likely to commence on each oroject." 

Your Board submits the above report of the Director of '"inancc for Council 
COMS I DERATION'. 


6. Removal of Willow Tree on City Boulevard 
N/S 1st Avenue - 3336 Point Grey Road 

The City Engineer reports as follows : 

"A large weeping Willow tree is located on the boule- 
vard of 1st Avenue which in effect is the rear of 3336 Point Grey Road 
since this is a double fronting property. 

The Sewers Branch records show that roots from this 
tree have been the cause of 17 stoppages in adjacent house sewer connec- 
tions, and in addition require that the main sewer on 1st Avenue be 
cleared of roots twice per year. The cost of the stoppages to the City 
and clearing roots from the main sewer has been approximately $2,000 
with a future annual cost of $250 indicated. This cost does not include 
the structural damage which has already been caused to the main sewer 
which will lead to its premature failure. 

The owner of the property at 3336 Point Grey Road in 
1969 requested that the tree be removed since it interfered with a 
proposed driveway and landscaping of hie property. The Engineering 
Department gave the owner permission to remove the tree at his own 
expense but he decided not to proceed because of strong objections 
from some of his neighbours. Instead, the owner requested that the 
City remove the tree since it is on City property. His position remains 
the same today. 
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(WORKS - 4) 


Clause No. 6 (Cont'd.) 


The 1972 Departmental Budget estimate for unstopping 
sewer connections where City responsibility is involved was cut signifi- 
cantly at Budget review; accordingly, it will be necessary to reduce 
expenditures for unstopping by eliminating the causes. Boulevard trees 
such as this, which have, and are expected to continue to have, a 
costly record of blocked sewer connections, must be removed if unstopping 
costs are to be kept within the Budget. Alternatively, the Budget 
for unstopping sewers must be increased. In this case, the inconvenience 
to householders caused by repeated sewer stoppages is particularly 
apparent . 

The City Engineer requests Council's direction on 
whether trees of this type should be removed to reduce sewer maintenance 
costs or the Budget for unstopping sewers brought up to a level which 
will cover costs of unstops. " 

Your Board submits the matter to Council for 

CONSIDERATION. 

INFORMATION 

7. Rezoning Application - Portion of Land 
Boijnded by Harrison and Victoria Drives 

During consideration of the rezoning application for the 
portion of land bounded by Harrison and Victoria Drives, Council approved 
the rezoning application subject to "conditions recommended by the 
Technical Planning Board and subject to the Board of Mmlnistration 
submitting a report on the traffic and parking situations and the buses 
looping within the area". 

The City Engineer reports as follows: 

"The development proposed for the re zoned lands requires 
relocating and revamping the existing on-street bus loop. The proposed 
new bus loop has been designed in conjunction with the Architect for the 
development and B.C. %dro based on the following criteria. 

1) Adequate turning loop provided to ensure that buses 
can turn without interference to parking on the north 
side of Harrison Drive; 

2) Provision for a bus lay-by within the loop and a bus 
shelter at the bus lay-by. 

The new loop will not result in transit vehicles parking on 
the north side of Harrison Drive nor will it result in parking prohibitions 
on the north side of Harrison Drive. 

The City Engineer is satisfied with the design of the proposed 

bus loop. 

Diu-ing Council's consideration of the rezoning application the 
possibility of relocating the bus loop closer to Marine Drive was reiised. 

The existing bus loop on Harrison Drive has been in operation 
since the early 1950' s and the only complaints received about the bus loop 
were related to untidy conditions at the bus stop. 


. . . Cont'd. 
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Clause No. 7 (Cont'd) 

B.C. Hydro transit officials have indicated that they would 
not be in favour of relocation to Marine Drive because of the lack of a 
large enough site, the steep grade south of Marine which would hinder bus 
operations and which would necessitate somewhat expensive construction to 
provide an adequate bus loop with a level loading area, the desire to 
avoid crossing Iferine Drive because of heavy traffic conditions, and the 
costs involved in site acqiiisition, site improvements and trolley wire 
extensions. The transit officials also suggested that the service provided 
by a relocation of the existing arrangement would not be as good as the 
existing arrangement particularly for the residents of the German-Canadian 
Benevolent Society complex. 

It is therefore suggested that the proposed revisions to the 
existing bus loop are a more practical arrangement than relocating the bus 
loop to Marine Drive," 

Your Board submits the matter to Council for INFORMATION, 


FOR COUNCIL ACTION SEE PAGE(S) 
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SOCIAL SERVICE AND HEALTH MATTERS 


INFORMATION 

1. Dunbar - West Point Grey Youth Problems 


This is a report from the Director of SP/CD and the Chief Con- 
stable on actions taken regarding juveniles and young adults 
committing disturbances and illegal acts in the Dunbar - West 
Point Grey area. 


Your Board submits the following report of the Director of SP/CD 
and the Chief Constable: 


"There has been a noticeable increase in crime and disturbances 
involving juveniles in the Dunbar - West Point Grey area. Street 
disturbances, noisy drinking parties and harassment of persons in 
playgrounds and parks by groups of juveniles has been the subject 
of most complaints. However, criminal acts of various types in- 
cluding house burglaries, commercial burglaries, purse snatching, 
and strongarming have also occurred, and juveniles have been de- 
scribed as being responsible. 

Residents of Dunbar and those living adjacent to Trimble Park in 
the West Point Grey area have been greatly concerned about the 
above mentioned problems plus the visible evidence of solvent 
sniffing and drug abuse by juveniles and young adults frequenting 
the parks. Their expressed concerns and involvement has been 
responsible for stimulating the positive steps being taken to 
counteract illegal and disruptive juvenile activities. 

Vancouver Police Department has been actively involved on two 
fronts : 

(a) Extra units were instructed to give more attention to the 
Dunbar and Alma areas. As a result, these units have been 
successful in identifying and charging many offenders with 
offences under the Narcotic Control Act. The enforcement 
measures have greatly reduced the number of detected offences 
occurring in these categories. 

(b) In addition, a Corporal was transferred to the Crime Prevention 
Squad with instructions to engage in Community Relations 
activities in liaison with the Youth Preventive Squad and 

Mr. Don Robertson of Children's Aid Society. The Corporal 
and the District #4 Sergeant together arranged and attended 
a series of meetings with local residents, citizen groups, 
youths, and social agencies which attempted to air concerns, 
develop constructive, co-ordinated courses of action and gen- 
erally, keep each other informed. 

These community efforts have been productive in so far as crime and 
complaints in the Dunbar and West Point Grey areas have been re- 
duced. Most of the hard core offenders are known to police and a 
strict enforcement program is being maintained. Meetings are 
continuing between police and workers in the area to develop a 
closer relationship with the youths who are involved. 
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Clause No. 1 (Cont-'d. ) 

The Dunbar Coimunity Youth Worker Committee has been successful 
in soliciting funds from O.F.Y. and L.I. P. sources for the develop- 
ment of a community youth work program involving approximately 
22 staff. In addition to complementing the police activity, the 
youth workers have been attempting to develop educational and 
employment alternatives for area youth. Most of the youths 
receiving attention are 16 to 18 years of age, have dropped out 
of school and have difficulty finding employment. Many do not 
have the maturity, skills, or self -discipline for employment and 
require considerable encouragement before they can overcome their 
delinquent behavior. The difficult task is evaluating how success- 
ful this program is in achieving its goals. 

The extent and duration of Federal funding for this program is a 
question mark. If funds are not forthcoming, undoubtedly, the 
community will request financial assistance from the City. 

Racial conflicts between Indian youths from the Musqueam Reserve 
and white youths have also surfaced in the past year. This situ- 
ation deserves continuing attention. 

The Board of Parks and Public Recreation at a meeting held August 7, 
1972, passed a resolution to establish a curfew from 10:00 pm to 
6:00 am and add extensive lighting to West Point Grey Park. In 
addition, recreation staff have been co-operating with police and 
community youth work staff. 

In addition to these steps. Police, Citizens and Community Youth 
Work Staff have been instrumental in organizing and attending 
meetings involving: 

The Dunbar Community Youth Work Committee 
The Alma Y 
Park Board 

Probation Department 
Children's Aid Society 
Dunbar Business Association 
Spring Street Project 
and concerned citizens 

It appears that the mobilization of resources from the areas 
mentioned haS been the key to significantly reducing disruptive 
activities and youth crime in these areas. However, the situation 
does merit continuing attention." 


Your Board submits the foregoing report of the Director of SP/CD 
and the Chief Constable for Council's INFORMATION. 

RECOMMENDATION 

2. Group Trailer Parking - P. N. E . 

The Medical Health Officer reports as follows: 

"An application has been received from The B.C. Hnlf-Arabifn 
Association of Vancouver for the parking of a proup of twelve 
(12) to fifteen (15) exhibitors on the P.N.!-. Grounds on 
Septoriber 16, 1972. 

This group consists of exhibitors in the Dogwood Anglo and 
Half -Arabian Horse Show at the Pacific National Exhibition 
Agrodome Building. 
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Clause No. 2 (Cont'd) 

Authority for allowing these arrangements is contained in 
By-law No. 39S6, Section 3.(2) which reads as follows: 

'The Council may, upon the recommendation of 
the Medical Health Oflicer, permit trailers 
and house-cars to be occupied as living or 
sleeoing quarters in areas other than those 
within the boundaries of a trailer court for 
a soecified period of time. Such permission 
shall not be granted in respect of individual 
trailer or housp-car units but shall be 
limited to groups comprising ten or more of 
such units . ' 

Sanitary arrangenents will be to the satisfaction of the Medical 
Health Officer." 

Your Board RECOMMENDS: 

THAT the application from the B.C. Ha If -Arabian Association of 
Vancouver for the parking of twelve (12) to fifteen (15) trailers at the P.N.E. 
Grounds on September 16, 1972, be approved. 


FOR COUNCIL ACTION SEE PAGE(S) 
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Board of Administration, September 1, 1972 .... (BUILDING - 1) 

BUILDING AND PLANNING MATTERS 

RE CQMMEN DAT I ON 

1. Alterations to the Existing 
Gasoline Service Station 

The Director of Planning and Civic Development reports as follows: 

"Shell Canada Limited have filed Development Permit Application 
No. 59215 to alter the existing gasoline service station by 
the installation of new facia and external finishes. 

The site is located at the south-east corner of Alamein Avenue 
and MacDonald Street and is in a C-1 Commercial District. 

The gasoline service station policy, as adopted by City Council 
in October of 1968, permits the alteration of the existing 
gasoline service station located at this site. 

The Technical Planning Board and Vancouver City Planning 
Commission recommend that Development Permit Application 
No. 59215 be approved in accordance with the submitted 
application, such plans and information forming a part 
thereof, thereby permitting the alteration of the existing 
gasoline service station located on this site by the 
installation of new facia and exterior finishes, subject 
to the following conditions: 

(a) Prior to the issuance of the Development Permit, 

(1) Revised drawings are to be first submitted to the 
satisfaction of the Director of Planning and Civic 
Development clearly indicating: 

(i) The provision of and details of a screening fence 
along the lane property line and the interior 
property line. 

(ii) The provision of and detail of a properly screened 
trash enclosure. 

(iii) Details of the treatment of all four elevations of 
the building. 

(iv) The location of any outdoor merchandise displays on 
the site if any with such being in accordance with 
the regulations of Section 11(10) of the Zoning and 
Development By-law. 

(2) All landscaping is to be first approved to the satis- 
faction of the Director of Planning and Civic 
Development. 

(b) The screening on the site is to be provided in accordance 
with the approved drawings and Section 12 of the Zoning and 
Development By-law within sixty (60) days from the date of 
completion of the development. 

(c) All landscaping is to be provided in accordance with the 
approved drawings within six (6) months from the date of 
completion of development and thereafter to be permanently 
maintained. 

(d) The development, including the use of all open portions of 
the site, is to be carried out and maintained at all times 
in accordance with the approved drawings and Section 11(10) 
of the Zoning and Development By-law." 

Your Board RECOMMENDS that the recommendation of the Technical 
Planning Board and the Vancouver City Planning Commission be endorsed. 


FOR COUNCIL ACTION SEE PAGE{S) . .itrS-....-. 
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FINANCE MATTERS 


RECOMMENDATIONS 

1. Printing Information Brochure for Opening Ceremonies - 
New Archives Building - $300 

During the Budget Committee's review of the 19 7 2 Revenue Budget 
the City Archivist's request for $300 to print an information brochure 
for the opening ceremonies of the new archives building was deleted and 
referred to the Finance Committee for consideration. 

With reference to the above, the City Clerk reports that the City 
Archivist has submitted the following report: 

"The opening of the new building with the attendant publicity, 
provides a most opportune time for the City Archives to seek public 
assistance in the development of the collections of private records 
belonging to individuals, companies, clubs and societies. Such 
development is one of the principal functions of the Archives as defined 
by the Statement of Purposes and Objectives for the Archives Division 
passed by Council on 23 November 1971, An information brochure would 
highlight some of the basic vital statistics of the new building, 
pointing out, for example, how the temperature and humidity control will 
provide optimum conditions for the proper preservation and servicing 
of valuable historic documents and other articles. At the same time it 
would also describe how the Archives functions as a repository for 
photographs and documents relating to the history of Vancouver. It would 
be issued both for the opening of the building and later used in 
written contacts with prospective donors. If Council approves the 
request, the $300 will be provided from Contingency Reserve, for printing 
of the brochure." 

The City Clerk supports the foregoing request of the City 
Archivist. 

Your Board RECOMMENDS approval of this request. 


Investment Matters - (Various Funds) - July, 19 7 2 

(a) Security transactions during the month of July, 1972. 

(b) Summary of Securities held by the General and Capital 

Accounts only as at July 31, 19 72. 

(a) GENERAL AND CAPITAL ACCOUNT mANSACTIONS 

Maturity Maturity Term Annual 

Date Type of Security Date Value Cost Days Yield ^ 

Chartered Bank and Government Deposit Receipts and Notes Purchased 

July 4 Bank of Montreal Aug. 15/72 $1,106,328.77 $1,100,000.00 1*2 5.00 

4 " " Aug. 16/72 1,307,657.53 1,300,000.00 43 5.00 

4 " " Aug. 28/72 705,273.97 700,000.00 55 5.00 

4 " " Aug. 29/72 705,369.86 700,000.00 56 5.00 

4 " " Aug. 30/72 705,465.75 700,000.00 57 5.00 

4 Bank of B.C. Aug. 3l/72 2,923,640.16 2,900,000.00 58 5.13 

4 Canadian Imperial Bank Sept. 15/72 2,324,158.95 2,300,000.00 73 5.25 

4 " " " Sept. 27/72 708,594.44 700,000.00 85 5.27 

4 " « I. Sept. 28/72 708,695.55 700,000.00 86 5.27 

5 Bank of Montreal Oct. 16/72 2,000,000.00 l,970,4f?0.00 103 5-31 
5 " " Sept. 29/72 2,000,000.00 1,975,430.00 86 5.27 
5 " " Oct. 13/72 1,000,000.00 985,660.00 100 5.31 
5 Saskatchewan Treasury Bill Sept. l/72 800,000.00 793,M6.00 58 5.22 
5 Bank of B.C. Oct. 3l/72 3,763,396.71 3,700,000.00 118 5.30 
5 Banque Canadienne Ntl. Sept. 29/72 3,000,030.00 2,963,700.00 86 5.20 

5 Mercantile Bank of Canada Sept. 29/72 500,000.00 493,950.00 86 5.20 

6 Canadian Imperial Bank Oct. 20/72 6O9,3f?1.0O 600,000.00 IO6 5.38 
6 " " " Oct. 27/72 711,667.25 700,000.00 113 5.'^8 
6 " " " Oct. 30/72 711,977.00 700,000.00 II6 5.38 
6 " " " Nov. 15/72 1,019,946.66 1,000.000.00 132 5/52 


Cont'd. 
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Date 


July 6 
6 
7 
7 
7 
7 
7 
7 
7 
10 
10 
10 
11 
11 
11 
12 
12 
13 
U 
17 
18 
19 
20 
21 
2h 
25 
25 
27 
28 


Type of Security 


Maturity 
Date 


Maturity 
Value 


Cost 


Chartered Bank and Government Deposit Receipts and Notes Purchased" 


Annual 
Yield % 


Banque Canadienne Ntl. 
Bank of Montreal 

n n 

Royal Bank of Canada 
II II II 

Bank of Nova Scotia 
II II II 

Mercantile Bank of Canada 

Bank of Nova Scotia 

Prov. Bank of Canada 

Bank of Montreal 

Ontario Treasury Bill 

Royal Bank of Canada 

Canadian Imperial Bank 
II II II 

Royal Bank of Canada 
II II II 

Mercantile Bank of Canada 
Canadian Imperial Bank 
Bank of Nova Scotia 
Canadian Imperial Bank 
Bank of Nova Scotia 
Royal Bank of Canada 
Toronto Dominion Bank 
Bank of Nova Scotia 
Banque Canadienne Ntl. 
Bank of B.C. 
Royal Bank of Canada 
Toronto Doniinion Bank 


Aug. 
July 
Nov. 
Oct. 
Nov. 
Nov. 
Dec. 


15/72 
7/72 
27/72 
31/72 
1/72 
30/72 
1/72 
July 10/72 
Nov. 28/72 
Nov. 16/72 
July 14/72 
Oct. 2/72 
2/72 
U/72 
1/72 

I8/72 
29/72 


Oct. 
July 
Dec. 

Sept 
Nov 


July 17/72 
Dec. 15/72 


Dec. 
Dec, 
Dec, 
Dec, 
Dec. 
Dec. 
Dec. 
Aug. 
Nov. 
Dec. 


15/72 
22/72 
22/72 
22/72 
22/72 
29/72 
22/72 
1/72 
17/72 
27/72 


2,000,000.00 
10,001,027.40 
714,397.95 
915,016.44 
813,463.01 
3,200,000.00 
3,000,000.00 
1,700,000.00 
714,498.63 
1,700,000.00 
1,000,000.00 
499,858.96 
506,111.30 
1, ODD, 000. 00 
3,067,636.67 
302,878.36 
714,767.12 
500,000.00 
1,535,291.67 
1,023,498.08 
1,023,986.11 
1,022,908.49 
511,465.75 
1,023,163.29 
900,000.00 
600,000.00 
980,896.50 
406,649.97 
717,519.56 


$69,A0t^,6^8.Pf $68,5/^9,5-^7720 



40 

5.15 
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5.25 

yuu f UUU • uu 
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5.25 

oUU f UUU • UU 
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5.25 
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147 

5.28 

3 

5.40 

700,000.00 

144 

5.25 

1, 068, 159.00 

129 

5.40 

999,450.00 
493,936.60 

4 

5.01 

84 

5.21 

500,000.00 

83 

5.375 

QQQ Ann nn 

777, UWW t<J<J 

■J 


3,000,000.00 

U3 

5.76 

300,000.00 

68 

5.15 

700,000.00 

140 

5.50 

499,740.00 

4 

4.76 

1,500,000.00 

154 

5.58 

1,000,000.00 

151 

5.68 

1,000,000.00 

157 

5.58 

1,000,000.00 

156 

5.36 

500,000.00 

155 

5.40 

1,000,000.00 

154 

5.49 

879,552.00 

158 

5.37 

587,022.00 

150 

5.33 

980,000.00 

7 

4.77 

400,000.00 

113 

5.37 

700.000.00 

152 

6.01 


DEBT CHARGES iXjUALIZATION FUND TRANSACTIONS 

Maturity Maturity Term Annual 

Date Type of Security Date 


Debentures Purchased 

July 13 City of Van. 3 3/4^5 Apr.l/73 $40,000.00 $98.00 $39,200.00 0/9 6.67 

14 " " 5% May 1/78 2,000.00 86. 31 1,726.20 5/IO 8.00 

U " "4 3/4/» Apr. 15/73 27,000.00 98.85 26,689-50 0/9 6.35 

U " " 3 3/h% Dec. 1/74 1,000.00 92.00 920.00 2/5 7-50 

lU " "5 1/2^ Mar. 1 2/8 to 

75-79 20,000.00 91.434 18,286.80 6/8 7-75 

14 Gtr. Van. Wtr. Dist. 

5 l/hfo Dec. 1/76 2,000.00 90.79 I.8I5.8O 4/5 7-75 


Value 

Price 

Cost 

$40,000.00 

$98.00 

$39,200.00 

2,000.00 

86.31 

1,726.20 

27,000.00 

98.85 

26,689.50 

1,000.00 

92.00 

920.00 

20,000.00 

91.434 

18,286.80 

2,000.00 

90.79 

1,815.80 

$92j(X)0.00 


$Sf!, 638.30 


SINKING FUND TRANSACTIONS 


Maturity Maturity Tern Annual 

Date Type of Security Date Value Price Cost , Yrs/Mos Yield % 

Debentures Purchased 

July 14 City of Van. 7 3/4/o / July 14/87 $1,754,602.34 $100 $1.754,602.34 I5/0 7.75 

/ Direct issue of local improvement debentures to Sinking Fund. 

**««*»##«»«»*»»«*»♦» 

CliMETERY PERPETUAL MAINTMANCE FUND TRANSACTIONS 

Maturity Maturity Term Annual 

Date Type of Security Date V.Tlue Price Cost Yrs/Mos Yield % 
Debentures Purchased 

July 4 City of Van. 5 l/2fo Mar. I/7S $2,000.00 $87,625 $1,752.50 5/8 8. 30 

4 " " 5% May 1/78 4,000.00 86.25 3,450.00 5/IO 8.00 

4 .1 II 5 Dec. 1/78 1,000.00 87.50 37S.Q0 6/5 8.00 

$7.000.00 $6,077.50 

««««*»»»»#»»»«**»»*» 


Cont'd 
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(b) SUMMARY OF SECURITIES HELD AS AT JULY 31. 1972 

GENERAL AND CAPITAL ACCOUNTS ONLY 

Type of Security Par or Maturity Value Cost or Book Value 

Short Term 

Chartered Banks & Government 

Deposit Receipts and Notes $55,205,611.46 $54,351,495.20 

Medium Term 

B.C. Hjrdro & Power Authority 

7% Parity Bonds due Sept. l/75 $ 300,000.00 $ 302,055.59 


RECOMMENDATION 

RECOMMENDED by your Board that the 
Investment Matters (Various Funds) 


report of the Director of Finance on 
for July, 1972 be confirmed. 


3. Foreign Owned Diplomatic and Consular Properties Exempted from 
Real Property Taxation 

The Director of Finance reports as follows: 

"The Board of Administration reported to Council on these 
exemptions on January 24, 1961 and was instructed by Council to 'take 
up the matter of compensation by the Federal Government for loss of 
taxes on consular property with the Canadian Federation of Mayors and 
Municipalities.' This was done and replies from the External Affairs 
Department to the Federation state 'it is not considered possible to 
accede to your request for a grant equal to taxes exempted each year 
on the properties of foreign governments', and it is also stated 
'The reimbursement to municipalities in the Ottawa area for taxes 
which they are unable to levy upon property of foreign governments 
is a special arrangement applying only to diplomatic and not consular 
properties ' . 

As several years have passed since this matter was reviewed, 
it is quite possible the attitude of the Federal Government has changed, 
and as these exemptions appear to be a matter of international law 
with respect to diplomatic properties and federal policy for consular 
properties. Council may wish to request that the matter be again 
reviewed by the Canadian Federation of Mayors and Municipalities at 
this time. 

It is RECOMMENDED that Council request the Canadian Federation 
of Mayors and Municipalities on behalf of member municipalities, to 
review the matter of exemption from real property taxes of both 
diplomatic and consular properties in Canada, with a view to obtaining 
grants to cities and municipalities equal to real property taxes, 
if levied on such properties." 

Your Board RECOMMENDS that the recommendation of the Director of 
Finance be adopted. 


Board of Administration, September 1, 1972 (FINANCE - 4) 

4, City Bond Issue - Fall of 1972 


Your Board has received the following report from the Director of Finance, 

"The City's last bond issue was on November I, I97I in the amount of $5,000,000 
in the Canadian market. Under normal circumstances another bond issue might well 
have occurred in the late Spring of 1972. However, the strike delayed both capital 
spending and the possibility of a bond Issue. It is now proposed that the City 
have a bond issue this fall, probably towards the end of October in an amount of 
$6,000,000 to $7,000,000. This would be the only bond issue in 1972 and the next 
one could be expected in the Spring of 1973. Again, under normal circumstances, 
there are generally two bond Issues per year. 

The following countries maintain bond markets that it would be theoretically 
possible for the City to borrow in: 

United States 

Germany 

Japan 

France 

Switzerland 

{and Canada] 

The French and Swiss markets should be eliminated on the basis of uncertainty 
and the quite long queue Itn excess of six months). The Japanese market is devel- 
oping very quickly but terms are not really suitable yet for Vancouver and it 
appears to be the currency most liable to upward revaluations. Also, the interest 
rate in Japan is not as low as elsewhere and their costs (commiss ion, trustee, 
etc.) are higher. The U.S. market is, in our opinion, unsatisfactory, both 
because the interest rate is only slightly lower than that obtainable in Canada, 
and because of the very unfavourable exchange situation. 

This leaves the Canadian and German markets for consideration, A City of 
Vancouver bond issue in Canada would probably cost the City approximately 8,5% 
and an issue in Germany would probably cost about 6,8%, However, an issue in 
Germany would also open the City to potential problems in the future if the 
Deutschemark were revalued upward with respect to the Canadian dollar. The 1,7% 
difference in the interest rates provides considerable protection against such 
an occurance, but the possibility of revaluation must be taken into consideration. 
The possibility of revaluation results from the fact that borrowings in foreign 
countries are denominated in the currencies of those countries. 

The Federal Government is attempting to discourage borrowing outside of 
Canada because of the effect on the Canadian dollar. However, neither the Federal 
Government or the B,C, Provincial Government are prepared to assist municipal 
government in meeting their borrowing requirements. Furthermore, there have 
been various Provincial Government bond issues in the European markets in the 
last few months. All of this would seem to suggest that the City's primary con- 
cern in determining where to sell the bond issue must be the interests of the 
taxpayers of Vancouver, i,e, lowest cost. 

Consideration of offshore borrow! n9 policy 

Council at this time might wish to consider establishing some kind of general 
policy related to potential borrowings in Germany, For instance, given the present 
reduced likelihoodof revaluation upwards of the German DM it appears not unreason- 
able that the full cost of the City borrowing in Germany should be at least li% 
lower than the estimated cost of borrowing in Canada, Further, it appears to be 
wise to appoint a Canadian brokerage firm to represent the City's interests in 
any offshore bond issue. The cost of such representation is absorbed in the 
German commission. 


Cont'd 
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It should be further pointed out that interest rates in Germany (and also 
Japan) are not subject to the constant fluctuations that occur in Canada and the 
U.S. There is no such thing as different German brokers or banks bidding different 
interest rates on new bond issues. The interest rates appear to be set by govern- 
ment and change relatively slowly. Therefore, one does not go out for bids as 
one would in Canada, but chooses a specific bank orbanks that can handle the issue. 

Recommendation 

I RECOMMEND that Council approve in principle a bond issue of 6 to 7 million 

dollars for placement in the near future and direct the Special Committee re 

Bond Issues to place the issue under the following policy guidelines: 

a) that if an issue in German Deutschemarks would produce an interest cost 
at least Ii% lower than the City could appear to obtain in Canada, and 
other conditions in the German market are satisfactory, then the Committee 
may proceed to place the issue in Germany, and appoint a Canadian broker 
to represent the City*s interests in the placement; 

b] that if the German market is not or cannot be chosen then the Committee 
may proceed to place the issue in the Canadian bond market by obtaining 
tenders from bond dealers, terms lyears, serial or sinking fund, etc.) 
to be established by the Committee, the bids to be reported to Council 
for acceptance. 

(Council will be required to pass the necessary borrowing by-law to 
complete the placement of any bond issue decided upon.)" 


Your Board RECOMMENDS that the recommendations of the Director 
of Finance be adopted. 


CONSIDERATION 

5 , Appointment of Auditors 19 73 

The Director of Finance reports as follows: 

"The matter of appointment of External Auditors for the City for the 
year 1973, pursuant to Section 230 of the Vancouver Charter is submitted 
for consideration. 

The City's present auditors, Riddell, Stead and Co., by letter dated 
August 16, 1972, applied for appointment as the City's auditors for the 
year 1973 and have submitted information in support of their application. 

The proposed fee is $36,650, which represents an increase of $2,400, 
or 7% over the 1972 fee. They state this increase takes into account 
both steadily continuing salary increases for their staff, and increases 
in volume of the City's transactions. 

The appointment of auditors should be in the following form: 

That the firm of be appointed 

Auditors for the City of Vancouver for the year 1973 

at a fee of in accordance with the terms as to 

scope and responsibility as set out in Parts I to IV 
inclusive of the report re Audit of City's records dated 
January 22, 1962, submitted by the Board of Administration 
and adopted by Council on January 23, 1962." 

Your Board submits the report of the Director of Finance for Council 
CONSIDERATION. 

(Copies of letter dated August 16, 1972 are circulated for 
the information of Council.) 


FOR COUNCIL ACTION SEE PAGE(S) 


BOARD OF ADMINISTRATION 

PROPfiRTy MATTERS 
SEPTEMBER 1 , 1 972 

RECOMMENDATIONS 


1 . Acquisition for Widening 37th Avenue 
Between Fraser and Inverness Streets 

The Supervisor of Property & Insuramce reports as follows :- 

"On September 21st, 1971, City Council dealt with the question 
of whether 37th Avenue was to remain at 33 feet or ultimately 
widened to 50 feet. City Council recommended a course of 
action be talcen with respect to the development of a 50 ft, 
street. In this connection, the above property, which is 
required for the widening of 37th Avenue, has been offered 
for sale by the owner to the City, 

Lot 18 exc. W 7', Block 2, D.L.'s 668-67O, being 5332 Fraser 
Street, comprise a 1 -storey frame dwelling with concrete 
foundation, erected in 1929 on a lot 33' x 103', zoned RT-2. 
The dwelling contains I4. rooms on the main floor, plus 2 rooms 
in the basement, also 5 plumbing fixtures, has a patent shingle 
roof, wood siding exterior and is heated by an automatic gas- 
fired furnace. This dwelling is in good condition for age and 
type and is occupied by the owner. 

Negotiations with the owner's representative confirm that she 
is prepared to sell for the sum of $22,000,00 as of September 
15th, 1972, subject to the owner retaining rent-free jxjssession 
to November 30th, 1972, These premises are to be offered 
for rent when the present owner vacates. It is considered 
that the above price is fair and equitable and represents 
market value in this area, 

RECCMMENDED that the Supervisor of Property and Insurance be 
authorized to acquire the above property for the sum of 
$22,000,00 on the foregoing basis chargeable to Code #561/2903, 
Land Purchase Fund for Future Civic Purposes," 

Your Board 

RECOIMENDS that the foregoing rep>ort of the Supervisor of Property and 
Insurance be adopted. 


2. Acquisition for Britannia Community Services Centre 


The Supervisor of Property and Insurance reports as follows ;- 

"Parcel B of Lots 4 to 6, Block 40, D,L, 264A, known as 1479 
William Street, is required by the City for the Britannia 
Community Services Centre, This project is to be developed 
as an Urban Renewal Scheme under Section 24 of the National 
Housing Act, 

These premises comprise a 2-storey frame dwelling with a main 
floor area of approximately 990 sq, ft., erected in 1912 on a 
site 30,83' x 90', zoned RM-3, The dwelling contains 7 rooms 
divided into 2 rental units, 2 unfinished rooms in the base- 
ment, 8 plumbing fixtures, has a patent shingle roof, wood 
shingle and asphalt siding exterior, full concrete basement and 
is heated by an oil-fired hot air furnace. The main floor and 
basement area is occupied by the owner and the second floor 
unit is presently vacaint. This dwelling is in average condition 
for age and type. 
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Following negotiations with the owner's solicitor, the owner 
has agreed to sell for the sum of $20,400,45 inclusive of 
legal and miscellaneous costs and subject to the owner retain- 
ing rent-free possession to and including November 15th, 1972. 

The foregoing represents a fair and reasonable value for this 
property and has been approved by Central Mortgage and Housing 
CorpKjration, 

RECOMMENDED that the Supervisor of Property and Insurance be 
authorized to acquire this property for the sum of $20,400,45 
on the foregoing basis chargeable to Code # 5830/427," 


Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of 
Property and Insurance be adopted. 


3. Lease Renewal - Portion of Kent Street 

The Supervisor of Property and Insurance reports as follows: 

"The portion of Kent Street West of Ash Street and North 
of Right-of-Way has been leased since August 11th, 19^2 
for successive 10-year periods. The current lease expired 
on August 10th, 1972 and the lessee, Rayonler Canada (B.C.) 
Limited, have requested a further 10-year renewal, subject 
to the same terms and conditions. 

The City Engineer concurs with a lease renewal and the 
Supervisor of Property and Insurance recommends that the 
lease be renewed for the period August 11th, 1972 to June 
30th, 1978, the termination date to coincide with Rayoner's 
lease of Heather Street to the West, subject to a rental 
increase from $743,16 per annum plus taxes to $1,112,40 per 
auinum plus all taxes as if levied, 

RECOIMENDED that the portion of Kent Street West of Ash Street 
and North of the Right-of-Way be leased to Rayonier Canada (B,C, ) 
Limited for a further term, August 11th, 1972 to June 30th, 1978, 
at a rental of $1,112,40 per annum plus all taxes, subject to 
the terms and conditions as contained in the current lease," 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insuraince be adopted, 

INFORMATION 

I4.. Demolitions 


The Supervisor of Property and Insurance reports as follows :- 

"I have received and opened quotations from various contractors 
for demolition of the structures listed below and have awarded 
the contract to the low bidders as noted :- 


(Continued ) 
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Property 

3608 E.55th Ave. 
Lot 21, Blks. 1-3, 
NE^ D.L. 335 

3436 E. 54th Ave. 
Lots 2 & 3, 
N.Pt. of N.W.^ 
D.L. 335 


Project 

Replotting 
S.E. 

Sector 

Replotting 
S.E. 

Sector 


Successful 
Bidder 


City to 

Pay Code No . 


Paul Bulych $ 750.00 4812/75 


Paul Bulych $ 450.00 4812/75 


1070 Haro St. 

Vlh Lot 8 & Lot 9, 

Blk. 6, D.L. 185 


858 Bidwell St. 
Lot 7 N.51 ' , Blk. 
57, D.L. 185 

3672 East 54th Ave. 
Lot 7 & Amd. Lot 
8, Blks. 1-3, NE^ 
D.L. 335 


Fire Hall 

Headquarters 

Replacement 


West End 

Community 

Centre 

Replotting 
S. E. 

Sector 


Johnston & 
McKinnon 
Demolitions 
Ltd. 


$7,800.00 345/1301 


P. Blackall $1,735.00 649/1102 


R. O'Day 


$ 645. OO 4812/75 


3618 East 55th 
Ave . , Lot 22 Eh , 
Blks. 1-3, NE^ 
D.L. 335 


Replotting 
S. E. 

Sector 


R. O'Day 


$ 440.00 4812/75 


The above contracts have been confirmed by the Board of 
Administration and are reported to Council for INFX)RMATION. " 

Your Board submits the foregoing report to Council for INFORMATION. 


FOR COUNCIL ACTION SEE PA6E(S). 
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CITY OF VANCOUVER 
SPECIAL COUNCIL - AUGUST 31, 1972 
PUBLIC HEARING 

A Special meeting of the Council of the City of Vancouver 
was held in the Council Chamber on Thursday, August 31, 1972, 
at 2:00 p.m., for the purpose of holding a Public Hearing to 
amend the Zoning and Development By-law. 

PRESENT ; His Worship Deputy Mayor Alderman Wilson 

(in the Chair) 
Aldermen Adams, Bird, Broome, Calder, 
Linnell, Phillips, Rankin and 
Sweeney . 

ABSENT: His Worship the Mayor (Leave of Absence) 

Alderman Hardwick 

CLERK TO THE COUNCIL : R. Henry 

MOVED by Aid. Bird, 
SECONDED by Aid. Adams, 

THAT this Council do resolve itself into Committee of the 
Whole, His Worship the Deputy Mayor in the Chair, to consider 
proposed amendments to the Zoning and Development By-law. 

- CARRIED 

1. S/W Corner of School Avenue 
and Tyne Street 

An application was received from R. William Wilding, Architect, 
to rezone the East 1.3 acres of Lot B, Block 21, District Lot 37. 

This is situated on the south-west corner of School Avenue 
and Tyne Street. 

Present Zone: RS-1 One Family Dwelling District 

Requested Zone: RM-2 Multiple Dwelling District 

The Technical Planning Board recommended that the application 
be not approved for reasons stated in the Board of Administration 
report dated April 25, 1972. A further report of the Board of 
Administration dated August 15, 1972, as requested by Council, was 
noted. This report suggested certain action to be taken if Council 
wished to approve the application. 

The Vancouver City Planning Commission recommended that the 
application be approved and the applicant be requested to work 
with the Planning Department and the Design Panel with regard to 
the location of the buildings on the site. 

Mr. Wilding, on behalf of the Calling Foundation, spoke in 
explanation and in favour of the development. 

Mr. Norris opposed the application suggesting bottlenecks would 
occur in the area, property would devalue and therefore the area 
should be rezoned as proposed a few years ago. 

Mr. Caldwell spoke opposing the application and filed a 
petition suggesting the senior citizens housing project be limited 
to two storeys. 

Mr. Porter opposed the application mainly because of the high- 
rise and the effect it would have on the taxes to homes in the area. 


(continued) 
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Special Council (Public Hearing), August 31, 1972 2 

S/W Corner of School Avenue 
and Tyne Street (continued) 

Following an explanation by the Director of Planning and 
Civic Development, and a concluding statement by the applicant, 
it was 

MOVED by Aid. Broome, 

THAT this application be not approved, but that the Director 
of Planning and Civic Development submit a further report on 
rezoning this general area. 

- CARRIED 

2. Area Bounded by Burrard, Nelson 
Hornby and Helmcken Streets 

An application was received from J. Barrie Campbell for the 
Vancouver Development Corp. Ltd., to rezone Block 80, District 
Lot 541. 

This is situated on the block of land bounded by Burrard, 
Nelson, Hornby and Helmcken Streets. 

Present Zone: CM-2 Commercial District 

Requested Zone: CD-I Comprehensive Development District 

The application was approved by the Technical Planning Board 
with the uses being restricted to apartment building, hotel, personal 
care home, office building, retail stores, theatres (excluding drive- 
in) customary ancillary uses, off-street parking and off-street 
loading, and subject to prior compliance by the owners to the 
following conditions: 

(a) The detailed scheme of development to be first approved 
by the Technical Planning Board, having regard to the 
orientation of the buildings on the site in relation to 
the surrounding properties, provision of adequate open 
space, the plazas generally not to exceed 3' above ad- 
joining street grades, and after having advice from the 
Design Panel. 

(b) The floor space ratio not to exceed 5.00 gross, but ex- 
cluding underground parking, boiler rooms, and off-street 
loading facilities. 

(c) All utilities to be underground. 

(d) Adequate off-street parking and loading. 

(e) Satisfactory provision for vehicular ingress and egress 
to the underground parking facilities. 

Further, that should the foregoing conditions not be complied 
with within 180 days of approval at Public Hearing to the 
rezoning, the approval contained in this resolution shall 
expire. 

The Vancouver City Planning Commission resolved as follows: 

"THAT the Commission approve the form of development in principle 
as a basis for CD-I zoning with the detailed scheme of 
development being reviewed by the Commission at the earliest 
possible stage in the development permit submission; such review 
to include examination of the disposition of the site, 
development of 76% of the site with a satisfactory scheme 
including plantings of mature trees and provision of adequate 
drainage to support the concept of 'green' open space; provision 
of adequate underground parking; retail continuity or pedestrian 
interest in relation to the development of the surrounding area, 
including Block 71." 

(continued) 
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Area Bounded by Burrard, Nelson, Hornby 
and Helmcken Streets (continued) 


Mr. R. Affleck, Architect on behalf of the Developers, spoke 
in explanation of the proposed development with the use of a 
model of the project. 

Trustee Stearman, on behalf of the School Board, also spoke 
in favour of the application. 

MOVED by Aid. Broome, 

THAT the foregoing application be approved, subject to the 
conditions recommended by the Technical Planning Board. 

- CARRIED 


3 . S/W Corner of 7th Avenue and Ash Street 

An application was received from the Director of Planning and 
Civic Development to rezone Lots 6-10 inclusive. Block 319, District 
Lot 526. 


This is situated on the south - west corner of 7th Avenue and 
Ash Street. 

Present Zone: M-1 Industrial District 

Requested Zone: C-2 Commercial District 

The Technical Planning Board and the Vancouver City Planning 
Commission recommended approval of the application. 

There being no one present wishing to speak re this application, 
it was 


MOVED by Aid. Bird, 

THAT the foregoing application be approved. 

- CARRIED 


4. N/S East Broadway between Slocan 
and Penticton Streets 


An application was received from Mr. L.R. Doyle of Hamilton 
Doyle and Associates, Architects, to rezone Lots 18-24 inclusive, 
and Lots B and C, Block 22, N^s Sec. 34 THSL. 

This is situated on the north side of East Broadway, between 
Slocan and Penticton Streets. 


Present Zone: RS-1 One Family Dwelling District 

Requested Zone: CD-I Comprehensive Development District 

The Technical Planning Board passed a resolution as follows: 

"Should Council wish to approve the rezoning of this application 
following a Public Hearing thereon, it is recommended the uses 
be restricted to a Senior Citizens' High Rise Apartment, Church, 
Gymnasium and customary ancillary uses, subject to the following 
conditions : 


(a) The detailed scheme of development to be first approved by 
the Technical Planning Board after advice from the Design 
Panel with regard to architectural design and advice from 
the Vancouver City Planning Commission. The development 
to provide adequate landscaped setbacks from all property 
lines, suitable treatment of all open portions of the site, 
including roof treatment and satisfactory off-street parking 
facilities, etc. 


(b) The floor space ratio not to exceed 1.22. 


(continued) 
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(c) The owner to submit a satisfactory undertaking that the 
site will be developed and maintained at all times as 
one integrated development. 

(d) No sign or advertisement shall be permitted except for 
such signs or advertisements as may be approved by the 
Technical Planning Board, they having regard to Section 
10(21) (a) of the Zoning and Development By-law. 

Further, that should the above conditions not be complied 
with by the owners in order to permit the three readings of 
the amending by-law to be implemented within 120 days from 
this date (Public Hearing date), this approval shall expire." 

The Vancouver City Planning Commission endorsed the report 
of the Director of Planning and Civic Development dated August 10, 
1972, and the recommendation of the Technical Planning Board 
contained therein. 

Mr. Hamilton, on behalf of the applicants, spoke in favour and 
in explanation of the proposed development. 

The Zoning Planner referred to the history of this application. 

MOVED by Aid . Adams , 

THAT the foregoing application be approved, subject to the 
conditions recommended by the Technical Planning Board. 

- CARRIED 

5. S/W Corner of 33rd Avenue 
and Heather Street 


An application was received from Mr. R. Bickford, for the 
Department of Public Works, to rezone Block 838 except the southerly 
300' , District Lot 526. 

This is situated on the south-west corner of 33rd Avenue and 
Heather Street. 

Present Zone: RT-2 Two Family Dwelling District 

Requested Zone: CD-I Comprehensive Development District 

The Technical Planning Board recommended approval of the 
application with the use being restricted to a use required by a 
Public Authority (R.C.M.P. Headquarters) and customary ancillary 
uses, subject to the following conditions: 

(a) The detailed scheme of development to be first approved 
by the Technical Planning Board, after consultation with 
the City Planning Commission and receiving advice from 
the Design Panel on the architectural design. 

(b) The floor space ratio not to exceed 0.50 gross, but may 
exclude any underground off-street parking and storage 
areas . 

(c) The buildings not to exceed 50' in height, measured from 
the adjoining grades. 

(d) The vehicular ingress and egress to the site to be 
limited to Heather Street 


(continued) 
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S/W Corner of 3 3rd Avenue 

and Heather Street (continued) 

(e) The Technical Planning Board, in considering the Develop- 
ment Permit Application, to have particular regard to the 
landscape treatment of the open portions of the site, 
including adequate screening of the surfaced parking areas 
and loading facilities. 

(f) All utilities to be underground. 

The Vancouver City Planning Commission recommended the appli- 
cation be not approved and passed the following resolution: 

"The Commission observes that most of the buildings on this 
location, if not all, are of a temporary nature and therefore 
they view with concern the permanent expansion planned here, 
and suggest that at this point it would be desirable for the 
R.C.M.P. to seek a permanent base in a different location, 
perhaps on Southeast Marine Drive, where they could expand 
at will." 

A letter was noted from the Park Board wherein it was suggested 
the R.C.M.P. vacate the property and it should become part of the 
proposed parkway connection between Queen Elizabeth Park and the 
VanDusen Botanical Gardens. 

Letters were also noted from a number of residents in the area 
protesting any suggestion to re-locate the R.C.M.P. A letter from 
Mr. and Mrs. Pollock endorsed the proposed rezoning. 

Mr. McGougan suggested the Planning Department review the 
setbacks from the lane and from Heather Street and requested that 
the R.C.M.P. not be permitted to have detention cells located 
within the project. 

Mrs. MacCullie, on behalf of a number of residents, spoke in 
favour and also expressed a desire that no detention cells be 
permitted. 

MOVED by Aid. Bird, 

THAT the foregoing application be approved, subject to the 
conditions recommended by the Technical Planning Board. 


MOVED by Aid. Linnell, 
SECONDED by Aid. Broome, 

THAT the report of the Committee of the Whole be adopted, 
and the Corporation Counsel be instructed to prepare and bring 
in the necessary amendments to the Zoning and Development By-law. 


The Council adjourned at approximately 4:20 p.m. 


***** 

The foregoing are Minutes of the Special Council meeting (Public 
Hearing) of August 31, 1972, adopted on Septemberl9, 1972, 


- CARRIED 


MOVED by Aid. Sweeney, 

THAT the Committee rise and report. 


- CARRIED 


- CARRIED 




CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 


A Regular meeting of the Council of the City of Vancouver was 
held on Tuesday, September 19, 1972, in the Council Chamber, at 
approximately 9:30 a.m. 

PRESENT ; His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, Hardwick, 
Linnell, Phillips, Rankin, Sweeney and 
Wilson . 

CLERK TO THE COUNCIL ; R. Thompson 

PRAYER 

The proceedings in the Council Chamber were opened with prayer. 
ADOPTION OF MINUTES 

(a) MOVED by Alderman Linnell, 
SECONDED by Alderman Broome, 

THAT the Minutes of the Special Council meeting (Public 
Hearing), dated August 31, 1972, be adopted. 

- CARRIED. 

(b) MOVED by Alderman Broome, 
SECONDED by Alderman Adams, 

THAT the Minutes of the Regular Council meeting (with the 
exception of 'In Camera' portion), dated September 6, 1972, 
be adopted, after amendment to the resolution on page 3, 
respecting Removal of Willow Tree on City Boulevard, by adding 
the following words ; 

' at this time ' 
after the words 'not be removed.' 

- CARRIED. 

UNFINISHED BUSINESS 

1. Staffing of Archives 
(Records Clerk) 

MOVED by Alderman Hardwick, 
SECONDED by Alderman Broome, 

THAT, in respect Of staffing of the Archives Division, the 
Vault Attendant be transferred to the Archives Division to occupy 
the position of Records Clerk, and 

FURTHER, THAT the Resolution of Council of September 6, 1972, 
in respect of this matter, be varied accordingly. 


- CARRIED. 
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UNFINISHED BUSINESS (continued) 


2 . Appeal re License Refusal 

Kino Art Gallery and Cinema (A. Cramer) 

On September 6, 1972, the Council heard the appeal of Mr. 
A. Cramer, respecting license to operate the Kino Art Gallery 
and Cinema, at 2152 Main Street, the License Inspector having 
refused the license on the grounds the building did not comply 
with the requirements of the Building By-law. At that meeting, 
after receiving a report from the Building Inspector, the matter 
was deferred for two weeks pending a report from the Fire Warden 
and the Fire Marshal to see if there was some way in which the 
building could be made satisfactory for this operation until 
December 31, 1972. 

The Board of Administration, under date of September 14, 1972, 
submitted a report from the Fire Chief, advising of provisions 
required prior to approval by the Chief Fire Warden while acting 
for the Fire Marshal as his assistant. 

The Fire Marshal submitted a letter concluding no license may 
be issued at this time, in view of the report of his Inspector 
dated September 14, 1972. 

The Acting C^hief Fire Warden and Building Inspector answered 
questions of members of Council, and the appellant again was heard. 

MOVED by Alderman Bird, 

THAT this license not be granted until plans have been submitted 
by the appellant, and approved by the Fire Department, Building 
Inspector and the Provincial Fire Marshal . 


A recorded vote was requested, and the record, therefore, is 
as follows: 


Alderman Bird 
Alderman Calder 
Alderman Phillips 
Alderman Linnell 
Alderman Adams 

(The motion was declared CARRIED.) 

3 . Dogs on Beaches and in Pools 

Commissioner G. Wainborn appeared before Council on behalf of 
the Park Board, in support of request that appropriate funds be 
provided whereby ten additional Pound Inspectors may be hired, at 
the appropriate time of year, to meet the problem of dogs roaming 
freely on beaches and in pools. 


- CARRIED. 


FOR THE MOTION 


AGAINST THE MOTION 


His Worship the Mayor 
Alderman Sweeney 
Alderman Wilson 


Alderman Hardwick 
Alderman Rankin 
Alderman Broome 


(continued) 
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UNFINISHED BUSINESS (continued) 

Dogs on Beaches and 
in Pools (continued) 

MOVED by Alderman Rankin, 

THAT it be suggested to the Park Board that an application be 
made to Council in this respect, when the 1973 budget is under 
consideration . 

- CARRIED. 

4. Grant: The Metropolitan 
Co-operative Theatre Society 

The Council received a further application from The Metropolitan 
Co-operative Theatre Society for a grant equal to the taxes against 
the property of the Society for the years 1971 and 1972. A brief 
was filed in support. 

MOVED by Alderman Rankin, 

THAT a grant be approved to this organization equal to the taxes, 
including interest, for the year 1971. 

- CARRIED BY THE 
REQUIRED MAJORITY. 

5. Grant: Community 
Transportation Service 

Further consideration was given to a grant request from the 
Society of Community Transportation Services, to permit the 
continuance of the service commenced through an Opportunities for 
Youth grant, in regard to transportation services for certain 
persons of limited income. 

A representative of the organization again was heard, setting 
out their financial position and advising that if Council were 
able to grant the request for $11,958 to enable the Society to 
continue the service until the end of this year, no future request 
for financial assistance would be made to City Council. 

After due consideration, it was 

MOVED by Alderman Rankin, 

THAT a grant for this purpose, in the amount of $11,958, be 
approved . 

- LOST. 

MOVED by Alderman Sweeney, 

THAT a grant of $10,000 be approved. 


- CARRIED BY THE 
REQUIRED MAJORITY. 
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COMMITTEE OF THE WHOLE 

Prior to Council making decisions on the foregoing Unfinished 
Business matters, Nos . 2 to 5 , it was 

MOVED by Alderman Hardwick, 
SECONDED by Alderman Linnell, 

THAT the Council resolve itself into Committee of the Whole, 
His Worship the Mayor in the Chair. 

- CARRIED. 


During consideration of the foregoing matters, the Council 
observed a recess period, following which an 'In Camera' session 
was held. 


Convention: Union of 
B.C. Municipalities 

Alderman Adams referred to the recently concluded Convention of 
the U.B.C.M., held last week in Vancouver, and expressed 
commendation and sincere thanks to the staff for their excellent 
services rendered on behalf of Vancouver on this occasion, 
mentioning in particular Mr. Colin Lowery, Executive Assistant to 
the Mayor, and Mr. R. Henry, Administrative Assistant to the City 
Clerk . 

The Alderman also paid tribute to the direction given by His 
Worship the Mayor and Mrs. Campbell. 

The Council concurred in these remarks. 


COMMUNICATIONS OR PETITIONS 

1. Civic Luncheon: 
Composite Committee 

MOVED by Alderman Wilson, 

THAT, pursuant to a communication from the Vancouver City 
Planning Commission, dated September 11, 1972, a civic luncheon be 
authorized for the Composite Committee, as referred to in the 
Commission's letter, the arrangements in connection therewith to 
be left in the hands of the Entertainment Committee. 

- CARRIED. 

2. Fill: False Creek/ 
English Bay Area 

The Council received a communication, dated September 5, 1972, 
from the Vancouver City Planning Commission, with respect to fill 
in the False Creek/English Bay area. 

MOVED by Alderman Wilson, 

THAT this communication be directed to the National Harbours 
Board . 


- CARRIED. 
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COMMUNICATIONS OR PETITIONS 
(continued) 


3. Delegation Request: 
Tender re Indigent Burials 

MOVED by Alderman Phillips, 

THAT, pursuant to the request received, permission be granted 
to Glenhaven Memorial Chapel Ltd. to appear before Council in 
connection with its tender re Indigent Burials. 

- CARRIED. 

4 . Appointment of Deputy Mayor 

MOVED by Alderman Adams, 

THAT, pursuant to the communication from His Worship the Mayor, 
under date of September 15, 1972, Alderman Sweeney be appointed 
Deputy Mayor for the quarter commencing October 1, 1972. 

- CARRIED. 

5. Development Permit: Sands Hotel, 
1755 Davie Street 


It was agreed that consideration of the communication from 
the Vancouver City Planning Commission, dated September 15, 1972, 
on the subject of the Development Permit Application of the 
Sands Hotel, regarding extension, which was before Council at its 
last meeting, be deferred to later this day. In the meantime, 
a report from the Director of Planning and Civic Development be 
furnished to members of Council, and the Director be in attendance 
when the matter is under consideration. 


6. CFMM Meetings at 

Winnipeg : Attendance 

A communication from His Worship the Mayor, under date of 
September 18, 1972, recommended that Alderman Phillips and himself 
be authorized to attend meetings in Winnipeg of the CFMM Board of 
Directors and the Joint Municipal Committee on Intergovernmental 
Relations, to be held on October 19 and 20, respectively. 

MOVED by Alderman Adams, 

THAT the recommendation of His Worship the Mayor be approved, 
and in addition. Alderman Broome be authorized to attend , being 
a member of the Joint Municipal Committee on Intergovernmental 
Relations . 


- CARRIED. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS 

A. Board of Administration 

GENERAL REPORT, September 15, 1972 

WORKS AND UTILITY MATTERS 

Local Improvements: 

Initiative Principle (Qlause 4 ) 

MOVED by Aid. Broome, 

THAT Clause 4 of the report of the Board of Administration 
(Works and Utility matters), be adopted. 

- CARRIED BY THE 
REQUIRED MAJORITY 

Champlain Heights: 

Pole Lines on Perimeter Streets (Clause 7 ) 

After considering this clause it was, 

MOVED by Aid. Phillips, 

THAT underground wiring be approved in respect of the following 

1. Kerr Street - 54th Avenue to 2600 ft. south $67,000 

2. 54th Avenue - Kerr Street to Tyne Street 50,000 

3. Tyne Street - 48th Avenue to 54th Avenue 46,000 

FURTHER THAT there be no charge assessed the abutting 
property owners. 

- CARRIED 

Balance of Works and Utility Report 

MOVED by Aid. Linnell, 

THAT Clauses 1, 2, 3, 5,6 and 8 of the report of the Board 
of Administration (Works and Utility matters), be adopted. 

- CARRIED 

BUILDING AND PLANNING MATTERS 

Champlain Heights: 
Concepts for Areas E and F 

MOVED by Aid. Hardwick, 

THAT the report of the Board of Administration (Building and 
Planning matters), be adopted. 

- CARRIED 

FIRE AND TRAFFIC MATTERS 


MOVED by Aid. Rankin, 

THAT the report of the Board of Administration (Fire and 
Traffic matters), be adopted. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


FINANCE MATTERS 

Conference Attendance: 

Fire Chief A. Konig (Clause 1 ) 

After considering this clause it was, 

MOVED by Aid. Bird, 

THAT recommendation (b) in this clause be approved; i.e., 
authority be granted to increase the Fire Department Conference 
Roster for 1973 from one to two national conference attendances 
to allow the Fire Chief to accept the President's position in 
the Canadian Association of Fire Chiefs and attendance up to two 
additional meetings be authorized. 

- CARRIED 

Playhouse Theatre Company (Clause 2 ) 

After considering this clause and the request from the 
Playhouse Theatre Company for financial assistance for unsold 
tickets for the final performances of HADRIAN VII on April 28 
and 29, 1972. due to the civic strike, the Council took no action 
in connection with the matter. 

Grant: Lower Mainland 

First Aid Champions (Clause 7 ) 

After considering this clause in respect of request from 
the coach of the Lower Mainland First Aid Champions for a grant 
in aid to assist in trip expenses, the Council took no action in 
connection with the matter. 

Downtown East Side Information Centre: 
Grant (Clause 8) 


MOVED by Aid. Bird, 

THAT this clause of the Board of Administration report 
(Finance matters), be adopted. 

- CARRIED BY THE 
REQUIRED MAJORITY 

Balance of Finance Matters 

MOVED by Aid. Broome, 

THAT Clauses 3, 4 and 5 of the report of the Board of Admin- 
istration (Finance matters) , be adopted and Clause 6 received 
for information. 

- CARRIED 

B. PERSONNEL MATTERS 
September 15, 1972 

Leave of Absence with Pay: 
John B. Winsor 


MOVED by Aid. Broome, 

THAT the recommendation of the Director of Planning and 
Civic Development, as contained in this clause, be approved, i.e., 
leave of absence with pay for Mr. John Winsor from September 25 
to 29 to attend the World Fireball Championship at Wilmington. 
North Carolina. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

C . PROPERTY MATTERS, September 15, 1972 

Acquisition for Park Site #9 (Kitsilano) , Clause 5 

MOVED by Aid. Adams, 

THAT this clause be adopted, subject to the approval of the 
Park Board to the purchase of the property referred to therein, 

- CARRIED 

Balance of Property Matters 

MOVED by Aid, Broome, 

THAT Clauses 1 to 4 inclusive and 6 to 10 inclusive and 12 
of the report of the Board of Administration (Property matters) , 
be adopted, and Clause 11 received for information, 

- CARRIED 


At this point the Council recessed at 12:00 noon and reconvened 
at 2:00 p,m,, with the same personnel present. 


D . City Sub-Centre Program 

MOVED by Aid, Bird, 

THAT the report of the Board of Administration dated 
September 1, 1972 re City sub-centre program be received and 
the recommendation of the Board of Administration and Director 
of Planning and Civic Development, proposing reference to the 
Standing Committee on Planning and Development for study and 
discussion, be approved, _ q^j^j^ 

E, Britannia Community Services Centre: 
Determination of Boundaries and 
Site Acquisition 


The Board of Administration, under date of September 15, 
1972, submitted the following report: 

* The Director of Planning and Civic Development reports as 

f ollows : 

"There are two procedural steps necessary before site 
acquisition for the Britannia Centre can proceed in 
accordance with the urban renewal agreements: 

1. Formal approval by Council of the boundaries of the 
site involved. 

2. Amendments to the agreement between C,M.H,C, and the 
City dated February 25th, 1972, and the agreement 
between the City and Province dated March 15th, 1972. 


i. * Approval of site boundaries 

In discussion of the Britannia project by the Standing 

Cori'iiui i. Lee OU rlauiillK^ oitu Dis v c: luputbtll i. UJl Hdxcil 9 th , 

1972, the question arose as to whether there was any 
advantage to the City in excluding from site acquisition 
the portion required for the ice rink, since it was 
determined that sufficient funds did not permit con- 
struction of the ice rink at this time. 

The suggestion to exclude a portion of the site at the 
north-west corner (S.h of Block 25, D,L. 264A) has been 
reviewed with the Director of Finance, It has determined 
that the City's share (25%) of the net cost of acquiring 
this parcel would be less than $20,000', It is considered 
that this saving is insignificant compared with the added 
administrative costs, uncertainty to owners and tenants, 
and inflation of purchase price that would result from 
delay. 


cont 'd 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Britannia Community Services Centre 
(cont 'd) 

Revised Estimates of Costs and Recoveries 

Note: Previous estimates have been checked and revised 
where necessary. 

COSTS Proposed Amendment Existing 

to Agreements 


Acquisition costs inc. 
contingencies 

$ 

1, 

827.000 

$ 

1 996 500 

Acquisition costs of 
streets and lanes 
@ $4 per square foot 

$ 


666,594 

$ 

828,424 

Demolition and cleaning 

$ 


100,000 

$ 

100,000 

Removal/stopping up 

engineering services 

$ 


50,000 

$ 

50,000 

Professional services 
(appraisals, etc.) 

$ 


10,000 

$ 

10,000 

Staff time (Property and 

Insurance^ Law 

$ 


73,000 

$ 

63,000 

& Planning Depts. 






Total Cost 

$ 

2, 

726,594 


$3,047,924 

RECOVERIES 






Sale of cleared land 
@$4/sq. ft. 

$ 

1, 

105,056 

$ 

1,211,000 

Sale of streets and 
lanes @$4/sq. ft. 

$ 


666,594 

$ 

828,424 

Total recoveries 

$ 

1, 

771,650 


$2,039,424 


NET COSTS $ 954,944 $1,008,500 


Action pending execution of Agreements 

It is proposed that all property owners within the revised 
site boundaries be informed that their properties will 
be required and that active negotiations be carried on 
with those owners of property required which is included 
in the existing agreements. It is proposed that action 
be limited to protective purchasing in the balance of the 
site area until the agreements are amended. 


IT IS RECOMMENDED TIIAT: 

1. The site boundaries for the Britannia Community Services 
Centre be those shown in Appendix I to this report. 

2. This report be forwarded to C.M.H.C. and. to the Province 
of B.C. as the City's application to amend the ayrccmcnts 
dated I-'cbruary 25th, 1972, and March 15th, 1972, in 
accordance with the revised boundaries and cost estimates. 


3. The Supervisor of Property and Insurance be authorized to 

acquire those properties within the approved site boundaries 
which are included in the existing agreements as shown in 
Appendix II of this report; further, that protective 
purchasing be authorized of those properties within the 
approved site boundaries not included in the current agree- 
ments, in advance of approval of the boundaries by the 
senior governments . " 


cont 'd . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


Britannia Community Services Centre 
(cont 'd) 


It is therefore recommended that Council confirm the site 
boundaries of the centre as those recommended by the con- 
sultants and illustrated on the plan attached as Appendix I 
to this report. 

The boundaries were approved by the School Board on 
March 27th, 1972. 


ii. Amendments to C.M.H.C./City agreement dated February 25th, 
1972 and the Province/City agreement dated March 15th, 1072 . 

The agreement between, the City and C.M.H.C. dated February 
25th, 1972, provides for C.M.H.C. to share up to 50% 

of the net cost of acquiring and clearing the site, up to a 
maximum of $500,000. 


The agreement between the City and the Province dated 
March 15th, 1972, is tied to the C.M.H.C./City agreement 
and provides for a Provincial cost contribution of 25%. 

It is necessary to amend these agreements because the 
boundaries of the scheme contained in Schedule "A" of 
the C.M.H.C./City agreement differ from the boundaries 
recommended by the consultant which this report requests 
Council to confirm. 

The boundaries which form part of the existing agreements 
are shown in Appendix II to this report. The revised 
boundaries contained in the proposed amendment to the 
agreements are shown in Appendix I to this report. 

Details for the revised boundaries are as follows, 
together with figures for the existing agreements: 

Streets & Single 
No. of Lanes Family Conver- Dup- Apt. 

Parcels Acres (Acres) Houses sions lexes Bldgs . 

Revised 
boundaries 
(Appendix I) 

78 6.34 a. 83 36 38 - 1 


Existing 
Agreements 

(Appendix II) - 

80 6.95 4.75 35 40 ~2 2 


Parcels deleted from existing agreement boundaries: 
(legal description) 

NJj, N*s of S>s, and Parcel D of Lot 1-3, Block 42, D.L. 264A 
Lots 4-10 and A and B of Lots 11 and 12, Block 42, D.L. 264A 
Lot A and B of 13-14, and Lots 15 and 16, Block 42, D.L. 264A 
Lots 4 and 5, Block 41, D.L. 264A. 

Parcels added to existing agreement boundaries : 

Lot A and W>5 of B of Lots 7 and 8, Block 40, D.L. 264A 
EH of B and Lot C of Lots 7 and 8, Block 40, D.L. 264A 
Lots 9-12, Block 40, D.L. 264A 

Lot 13 (S.129'), and Lots 13 exc. S.29' and 14, Block 40, 

D.L. 264A 

Lots 9-16, Block 26, D.L. 264A. 


cont 'd . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Britannia Community Services Centre 
(cont 'd) 


Your Board , , • 

RECOMMENDS that the report of the, Director of Planning and Civic 
Development be approved. ' 


C Appendix I - Revised boundaries August, 1972. 

* C Appendix II - Boundaries included in C.M.H.C./City agreement 

dated February 25, 1972, and City/Province 
agreement dated March 15, 1972. 

* appendices are on file in City Clerk's Office 

MOVED by Aid. Adams, 

THAT the foregoing recommendation of the Board of Adminis- 
tration be approved . 

- CARRIED 

F. Strathcona Rehabilitation Project: 
MacLean Park (Playground) Extension 

In considering the report of the Board of Administration of 
September 13th re Strathcona Rehabilitation Project: MacLean 
Park (Playground) extension, it is noted the Board of Adminis- 
tration suggests the Park Board be afforded an opportunity to 
comment on the proposals in the report. In this regard a 
communication was received from the Chairman of the Park Board 
asking consideration be delayed to allow the Park Board time 
to consider the report. 

MOVED by Aid. Wilson, 

THAT the report be deferred pending consideration of the 
report by the Park Board as requested in that Board's communication. 


- CARRIED 


G. Report of Standing Committee 
on Transportation, August 31 


MOVED by Aid. Wilson, 

THAT Clause 1 of the report of the Standing Committee on 
Transportation be adopted and Clause 2 received for information, 
and in the record of 'those present', it be recorded that 
Alderman Adams was present. 


- CARRIED 


H. Report of Sub-Committee on 
Finance, 


The Sub-Committee on Finance, under date of September 11, 
1972, submitted the following report in regard to budget and 
personnel policies: Police Department: 


"a report on thfs matter dated April kth was presented to Finance 
Ccxnmlttee on April 6th (copy attached), and the recommendation of Finance 
Committee, adopted by Council on April 10th, Is as follows: 

"Recommended that this matter be referred to the Chairman of the 
Committee, the Board of Administration and the Corporat Ion 
Counsel to clarify what action Is required, having In mind the 
action taken by Council on April 19, 1966, when It adopted a 
report of a special committee dealing with budget and personnel 
procedures ." 


cont 'd , 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Report of Sub-Committee on 
Finance (cont 'd) 


The Corporation Counsel has advised that Council authority extends 
only to designating what the total number of enployees of the Police Department 
shall be and the total amount Council will provide for salaries, and that 
authority over deployment of manpower rests solely with the Board of Police 
Commissioners. He further advises that the direction in item k of the resolution 
"not to pay salaries of affected persons should be changed. 

Under the circumstances and in view of Council's resolution of 
July 29,1969, which delegates authority to approve reclassifications under 
certain circumstances to the Board of Administration 

YOUR SUB-COMMITTEE RECOMMENDS: 

(1) the resolution of April 19, 1966 (quoted in report to Finance Committee 
attached) be rescinded, 

(2) and In substitution therefor the following recommendations be adopted: 


1. THAT Council ratification be a requirement for all Union settlements 
for Departments and Boards whose budgets require the approval of 
Council unless it be a compulsory arbitration, in which case the 
Council receives the award, and 

FURTHER THAT the Director of Finance be instructed to make the 
necessary adjustments to the budget. (This would not include 
the School Board and other bodies which receive grants from the 
CouncI 1 .) 

2. THAT any changes in the salaries affecting senior and excluded 
staffs which result from wage settlements with the various Unions 
shall first receive the approval of Council before being given 
effect to. 

3. THAT no additions to the permanent staff; or new classifications 

or reclassifications; shall be given effect to without the approval 
of Council, with the exception that with respect to the Board of 
Police Commissioners: 

(l) the members of the police force shall not exceed the 

total number approved by City Council in the police budget . 


(n) for salary changes or changes In organization resulting 

In new classifications or reclassifications that cause a net 
Increase In salaries, the resolution of the Board of Police 
Commissioners shall provide: 

(a) Information on how the Increase can be provided for 
within the police salaries budget as approved by Council, 

or 

(b) If additional funds are required, that Implementation 
of the change is subject to prior approval by Council 
of an Increase tn the budget for police salaries 
either by transfer within the police budget or 

by additional City funds, whichever Is requested 
In the Board's resolution. 

To the extent that authority has been delegated to the Board of Administration 
by Council resolution of July 29l, I969, or any amendment thereto to approve 
new classifications or reclassifications, and/or budget adjustments related 
thereto, such delegation of authority shall apply to (I) and (II) of this section. 


5§b 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


Report of Sub-Committee 
on Finance (cont'd) 


k. THAT the Director of Finance be Instructed to report to Council any Instances 
where Sections 1, 2 or 3 are not adhered to. 

5. THAT the Council advise the Police Commissioners, Park Board and Library 
Board that It expects them:- 

(l) to follow the City personnel regulations applicable to staffs 
under the control of Council. 

(II) to require that prior approval of the respective Board be given 

to any organizational changes likely to result In new classifications 
or reclassifications of the positions affected, and for this purpose 
the Director of Personnel Services be consulted In the first Instance, 
who will then report to the respective Board. 

In order to recognize that uniformity amongst City Departments and Boards 
so far as personnel practices are concerned for all levels of positions Is 
highly desirable, and further, the suppfementary agreement covering the 
referee system between the Board of the Police Commissioners and the Vancouver 
Policemen's Union requires that:- 

"Any application for classification or reclassification made by 
an employee, his Department Head, the Board, or the Union shall 
be considered In the first Instance by the Personnel Department 
of the City, who will then report to the Board." 


The report of this sub-committee of Finance Committee Is forwarded directly 
to Council, rather than through Finance Committee, due to time factors Involved 
and with the permission of the Chairman of the Finance Committee. " 

(attached report dated April 6th 
is on file in City Clerk's Office) 

MOVED by Aid. Adams, 

THAT the foregoing recommendations of the Sub-Committee on 
Finance be approved. 

- CARRIED 

I . Status of Winter Works Projects 

The Board of Administration, under date of September 18, 
1972, submitted the following report: 


'The City Engineer reports as follows: 

"On August 29, many possible Winter Works projects were 
reported to Council for their consideration. The Department of 
Municipal Affairs, in Victoria, has been advised of these projects 
and of additional potential projects which have since been proposed 
by the Departments. If further proposals are received before the 
guidelines for the program have been published, they will also be 
forwarded to the Provincial Government. 

When details of the program are announced and city and 
senior government shares can be calculated, Council will have the 
opportunity to evaluate each of the projects and select those for 
which formal application is to be made." 


cent 'd . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
Status of Winter Works Projects (cont'd ) 

Your Board submits the matter to Council for INFORMATION, 
and brings to your attention the following motion passed by Council 
on August 29th: 

"THEREFORE BE IT RESOLVED that suggestions for winter 
programs to be initiated by the City be received from 
both staff and Aldermen by September 15th, 1972, for 
evaitsation by Council". 

No submissions have been filed by members of Council to date. In 
respect of staff submissions the City Engineer has already reported 
to the Council and will continue to do so from time to tijne» * 

MOVED by Aid . Bird , 

THAT the report of the Board of Administration be received ; 

FURTHER THAT the City Engineer discuss with Park Board 
representatives the matter of making an application for 
the clearing of beaches and the provision of funds therefor 
over and above the normal beach clearing program. 

- CARRIED 

J, Street Closure: Commercial Drive 
from 1st Avenue to 3rd Avenue 

The Board of Administration, under date of September 18, 1972, 
submitted the following report: 

the City Engineer reports as follows t 

"We have received a communication from the Grandview-Woodland Area 
Council requesting the above street closure on Saturday, September 23, 1972 
between the hours of 7:00 p.m. and midnight so that a street dance may be 
held. They also request permission to place chairs and tables on the side- 
walks for the duration of the closure. 

This same closure has been approved several times on a Sunday and 
no problems have been encountered. Although traffic volumes might be slightly 
higher on a Saturday, the Police do not feel this will be a major problem 
and they have no objection to this proposal. Due to a previous commitment 
of gas buses, there will be an extra and unusual cost connected with the 
changeover in transit to suit the detour. The applicant has agreed to assume 
any extra costs however, and therefore, the B. C. Hydro have no objection to 
this proposal. After a similar closure was in effect on May 28th of this 
year, we received a complaint from one resident who requested that he be 
notified of any future applications so he could appear before Council. We 
have attempted to reach this person, however, up to the time of this sub- 
mittal we have been unsuccessful. 

This dance was originally planned for late October but the date 
was advanced to coincide with a visit from the Prime Minister; hence the 
short notice on this request. 

It is RECOMMENDED that the Grandview-Woodland Area Council be 
permitted to close Commercial Drive between 1st and 3rd Avenues on Saturday, 
September 23, 1972, from 7:00 p.m. to midnight, subject to the following conditions 

(1) The applicant enter into an arrangement satisfactory to 
Corporation Coxinsel indemnifying the City against all 
possible claims which may arise from the closure. 

C2} The costs of signing and barricading be borne by the 
applicant. 

cont 'd , , , , 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


Street Closure: Commercial Drive 
from 1st Avenue to 3rd Avenue (cont'd ) 

C3} The sale of food on-street be approved by the Medical 
Health Officer. 

(O The costs of any street cleaning required, over and 

above normal street cleaning, be borne by the applicant." 

Your Board RECOMMENDS the foregoing report of the City Engineer 
be adopted. ' 

MOVED by Aid. Sweeney, 

THAT the recommendation of the Board of Administration be 
approved . 

- CARRIED 

COMMUNICATIONS OR PETITIONS (cont'd) 

Development Permit: 

Sands Hotel, 1755 Davie Street 

Further consideration was given to the communication from 
the Vancouver City Planning Commission dated September 15, 1972, 
in which the following resolution is set out: 

"THAT (a) the Commission deplores the fact that approval 
was given to the Sands Hotel application; 

(b) an immediate study be commissioned in regard to 
the present system and policies of issuing 
development permits when substantial increases 
to existing structures are involved". 

This matter was before the Council at its last meeting 
when the following motion was passed : 

"THAT the action of the Technical Planning Board in 
approving this development permit application, subject 
to certain conditions, be confirmed". 

Under date of September 19, 1972, the Director of Planning 
and Civic Development submitted a report detailing the status of 
the matter to date and commenting generally. 

MOVED by Aid. Broome, 

THAT the communication from the Vancouver City Planning 
Commission be received. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Wilson , 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid. Wilson, 
SECONDED by Aid. Broome, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 


5^ 
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BY-LAWS 

1. BY-LAW TO AMEND BY-LAW No. 3575, BEING 
THE ZONING AND DEVELOPMENT BY-LAW 
(S/W corner 7th Avenue and Ash Street) 


MOVED by Aid. Wilson, 
SECONDED by Aid. Sweeney, 

THAT leave be given to introduce a By-law to amend By-law No. 3575, 
being the Zoning and Development By-law, and the By-law be read a first 
time. 

- CARRIED 

MOVED by Aid. Wilson, 
SECONDED by Aid. Sweeney, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Wilson, 
SECONDED by Aid. Sweeney, 

THAT Council do resolve itself into Committee of the Whole, to 
consider and report on the By-law, His Worship the Mayor in the Chair. 

- CARRIED 

MOVED by Aid. Wilson, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Wilson, 
SECONDED by Aid. Sweeney, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Wilson, 
SECONDED by Aid. Sweeney, 

THAT the By-law be read a third time and the Mayor and City Clerk 
be authorized to sign same and affix thereto the Corporate Seal. 

- CARRIED 

(The By-law received three readings) 

His Worship the Mayor and Alderman Hardwick refrained from voting, 
not being present at the Public Hearing when this matter was under 
consideration. 

2. BY-LAW TO AMEND BY-LAW No. 3575, BEING 
THE ZONING AND DEVELOPMENT BY-LAW 
(N/S East Broadway between Carolina 
and Fraser Streets) 


MOVED by Aid. Wilson, 
SECONDED by Aid. Sweeney, 

THAT leave be given to introduce a By-law to amend By-law No. 3575, 
being the Zoning and Development By-law, and the By-law be read a first 
time. 

- CARRIED 

MOVED by Aid. Wilson, 
SECONDED by Aid. Sweeney, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Wilson, 
SECONDED by Aid. Sweeney, 

THAT Council do resolve itself into Committee of the Whole, to 
consider and report on the By-law, His Worship the Mayor in the Chair. 

- CARRIED 


cent 'd . 
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BY-LAWS (cont'd ) 

By-law to amend By-law No. 3575, being 
the Zoning and Development By-law (cont'd) 


MOVED by Aid. Wilson, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Wilson, 
SECONDED by Aid. Sweeney, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Wilson,. 
SECONDED by Aid. Sweeney, 

THAT the By-law be read a third time and the Mayor and City Clerk 
be authorized to sign same and affix thereto the Corporate Seal. 

- CARRIED 

(The By-law received three readings) 

His Worship the Mayor refrained from voting, not being present 
at the Public Hearing when this matter was under consideration. 

MOTIONS 

1. Allocation of Lands for Highway Purposes 

(5325 Culloden Street, 2064 West 4th Avenue, 
N/E corner Ross and Kent Streets) 


MOVED by Aid. Rankin, 
SECONDED by Aid. Bird, 

THAT WHEREAS the registered owners have conveyed to the 
City of Vancouver, for highway purposes, the following described 
lands : 

1. The west 5 feet of Lot 17, Block 5, District Lot 
700, Group 1, New Westminster District, Plan 1522 

2. The south 2 feet of Lot 9, except the north 7 feet 
shown on Plan 3932, now road. Block 245, District 
Lot 526, Plan 590 

3. All that portion of Lot 3, Blocks "H" & "I", District 
Lot 327, Group 1, New Westminster District, Plan 10834, 
described as follows: Commencing at the southwesterly- 
corner of said Lot 3, Thence N6°, 50' E, 5 feet, following 
in the westerly limit of said Lot 3; Thence S68° 58' 

E, 9.98 feet, more or less, to intersection with the 
southerly limit of said Lot 3 at a point 10 feet easterly 
from the southwesterly corner of said Lot 3; Thence 
S 82° 04' W 10 feet, following in the southerly limit of 
said Lot 3 to the point of coirir.cnccmcnt . The oruTie as 
shown outlined red on plan prepared by A. Burhoo, B.C.L.S., 
dated February 29, 1972 and marginally numbered LF 5973. 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for highway purposes; 

BE IT THEREFORE RESOLVED that the above described lands so con- 
veyed be, and the same are hereby accepted and allocated for highway 
purposes, and declared to form and constitute portions of highway. 



- CARRIED 
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MOTIONS (cont 'd) 


2. Closing and Stopping up: (Portion of 
4th Avenue, McSpadden Avenue and 
5th Avenue, West of Victoria Drive) 

MOVED by Aid. Rankin, 
SECONDED by Aid. Bird, 
THAT WHEREAS 


The City of Vancouver is the owner of all the streets and 
lanes lying within the limits of the City of Vancouver; 

The assembly of a school site and pprk site makes portion 
of !4.th Avenue, McSpadden Avenue and 5th Avenue, west of 
Victoria Drive, surplus to the City's highway requirements 


THEREFORE BE IT RESOLVED that all those Tjortions of ropd dedicated 
by the deposit of Plan 11;?0, lying to the east of the production 
northerly of the westerly limit of Lot 32 and lying to the east 
of the southerly nroduction of the westerly limit of Lot l\.7. 
Subdivision "B ", as shown outlined red; and all that portion of 
road dedicated by the denosit of Plan 722 lying to the east of 
the northerly production of the westerly limit of Lot 32 of 
Block 2, Subdivision "d", outlined blue; ALL of Block ll|.6, 
District Lot 26I4.A, Groun 1, New Westminster District, Plpn 1771 
the same as shown on nlan nrenared by A, Burhoe, B.C.L.S,, 
dated July 28, 1970, and marginplly numbered LF '^khU-f a nrint 
of which is hereto pnnexed, be closed, stonned un, and title 
taken thereto; and 


BE IT FURTHER RESOLVED that the said closed roads be subdivided 
with the abutting lands to form a school site and a park site. 


3 . Stadium Seating 

The following Notice of Motion was submitted at the meeting 
on September 6, 1972: 

MOVED by Aid. Broome, 
SECONDED by Aid. Sweeney, 

THAT His Worship the Mayor appoint two members of Council 
to the Committee proposed by the Lions Football Club and the 
P.N.E. to investigate the possibility of expanding the seating 
capacity at Empire Stadium. 


A recorded vote was requested. The record, therefore, is 
as follows: 


- CARRIED 


- LOST 


FOR THE MOTION 


AGAINST THE MOTION 


Alderman Bird 


Alderman Phillips 
Alderman Adams 


Alderman Wilson 
Alderman Sweeney 


Alderman Linnell 
Alderman Hardwick 
Alderman Rankin 


His Worship the Mayor 
Alderman Broome 


A 


tie vote having resulted, the motion was 
(Alderman Calder was not present at this 


declared lost, 
consideration) 
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MOTIONS (cont'd) 

4 . Civic Holiday; August 

The following Notice of Motion was submitted by Alderman 
Wilson at the Council meeting on September 6th, and seconded 
this day by Alderman Bird: 

MOVED by Aid. Wilson, 
SECONDED by Aid. Bird, 

THAT WHEREAS many parts of Canada observe the first Monday 
of August as a holiday; 

BE IT RESOLVED THAT City Council apply for a Charter amend- 
ment or at the pleasure of the Provincial Legislature, an 'Act 
of the Legislature' which will provide for a statutory holiday 
in British Columbia on the first Monday in August of each year. 

The motion was put and LOST 

NOTICE OF MOTION 

1 . Removal of Wooden Pole s 

The following Notice of Motion was submitted and recognized 
by the Chair: 

MOVED by Aid. Wilson, 
SECONDED by Aid. Bird, 

THAT WHEREAS City Council has established a precedent in 
applying a financing formula for removing wooden poles on 
Kerr Street and 54th Avenue (see Board of Administration report 
of September 15, 1972, page 5) ; 

THEREFORE BE IT RESOLVED THAT the Board of Administration 

prepare a report for City Council which lays out a program spread 

over a reasonable period of time which will remove wooden poles 

from residential streets where standard lighting has been 

installed. ^. n 

(Notice) 


CONDOLENCES: The Late Mr. Harold Merilees 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT the City Council express sincere sympathy to 
Mrs. Merilees and family on the passing today of Mr. Harold 
Merilees . 


- CARRIED 


ENQUIRIES AND OTHER MATTERS 


Alderman Hard wick - 
Height Limits: 
Fairview Slopes 


referred to a letter of complaint 
from the Fairview Ratepayers and 
Tenants Association in respect of 
permitted height limits of certain new 
buildings on Broadway, particularly 
at Willow and Heather Streets, and 
enquired of the Director of Planning 
and Civic Development of the status 
of amendment in regard to heights for 
this particular CM-2 area. 


His Worship directed the enquiry to 
the Director of Planning and Civic 
Development . 


THE COUNCIL ADJOURNED AT APPROXIMATELY 3:00 P.M. 

**** 


The foregoing are Minutes of the Regular Council meeting 
of September 19, 1972, adopted on September 26, 1972. 
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BOARD OF ADMINISTRATION . . . .(WORKS) 

September 15, 1972 
The following is a report of the Board of Administration :- 

WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 


RECOMMENDATIONS : 

1. CLOSING AND LEASING PORTION OF ROAD ON THE NORTH SIDE OF 
CORNWALL STREET, EAST OF LARCH STREET 

"The owner of Lots 16, 17 and 18, Block 181, D.L. 526, Plan 8^8, is in the 
process of consolidating the three lots into one parcel by a subdivision plan. 
In the preparation of the plan he is prepared to dedicate to the City the north 
2 feet of each lot for lane and the south 17 feet of each lot for the future 
widening of Cornwall Street, at no cost to the City. As the widening of the 
street will not take place for some considerable time the owner wishes to lease 
back the strip 17 feet in width being dedicated for road. 

J RECOMMKNl) that the 17 feet dedicated for road on the south side of 
newly created Lot "C" be closed, stopped up and leased to abutting owner subject 
to the following conditions: 

1. The term of the lease to be for 15 years at a nominal 
rental of $1.00 for the term; 

2. A 6 month notice of cancellation if the area is required 
for municipal" purposes ; 

3. No buildings or structures to be erected on the lease 
area; 

4.. An agreement satisfactory to the Corporation Counsel and 
City Engineer. " 

Your Board RECOMMENDS that the foregoing be approved. 

2. CLOSING AND LEASING OF PORTION OF HIGHWAY AT S/^ CORNER OF 33RD AVENUE 
AND VICTORIA DRIVE. LOT 1, BLOCKS D & E. D.L. 70/^ 

"Mohawk Oi] Co. Ltd. are redesigning the service station on the 
S/^ corner of 33rd Avenue and Victoria Drive. Prior to redesign an enquiry was 
made as to the City's future highway requirements. 33rd Avenue has recently 
been paved and no immediate widening of the pavement is necessary, however, a 
small portion could be used for pedestrian traffic over the northeast corner 
of the portion to be dedicated. The sign for the service station is located 
partly on the area required for road. The Oil Company is prepared to dedicate 
the corner cut-off, portion of lot required for Victoria Drive widening and a 
portion of the site for lane purposes at this time at no cost to the City provided 
they can lease back the portion dedicated for street so the sign can remain in 
its present location until the area is required for future widening. 

I RECOMMEND that after the portion required for road as shown on plan 
marginally numbered LC4.86 is dedicated, it be closed, stopped up and leased back 
to the Oil Company subject to the following conditions :- 

1. The term of the lease be for 10 years at a nominal rental of $10.00 for the 
term and subject to renewal; 

2. A one year notice of cancellation of the lease if the area is required for 
municipal purposes; 

3. The area to be free of all signs and sign bases, at no cost to the City, at 
the termination of the lease; 

Pedestrians to have uninterrupted passage over the northeast comer of the 
lease area; 

5. An agreement satisfactory to the Corporation Counsel and City Engineer." 
Your Board RECOMMENDS that the foretToang be approved. 
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3. RESIDENTIAL LANE PAVEMENT - LANE EAST OF FREMLIN. A3RD TO /^TH AVENUE 

"A Local Improvement by Petition to pave this lane came before a 
Court of Revision and Council on 11 May, 1972 and was undertaken. Subsequently, 
on 6 June, 1972 Council approved the new program for Residential Lanes, includ- 
ing the adoption of ,a new standard for construction and a new cost-sharing 
formula . 

The petition did not describe the paving except as "Residential 
Standard". Since, however, the residential standard is now different than it 
was when the petition was circulated, we have written to each property owner 
on this project explaining the change and asking their feelings about the two 
standards. Replies were received from five of the six owners and these all 
wish the paving to be to the new standard. The estimated costs are: 

" Old" Standard " New" Standard 
Property Owners $ 2,230 $ A2A 

City $ 1,721 $ 511 

Total $ 3,951 $ 935 

I therefore RECOMMEND that the project (Item 76 of Schedule />U) 
for the paving of the lane east of Kremlin Street, from A3rd Avenue to AAth 
Avenue be reduced in scope to reflect the new standard approved by Council on 
6 June, 1972, the property owners' rate to be reduced. accordingly . " 

Your Board RECOMMENDS that the foregoing be approved. 


4. LOCAL IMPROVEMENTS - INITIATIVE PRINCIPLE 
First Step ; 

The Deputy Cj ty Engineer reports as fol3.owG: 

"I consider it advisable to carry out projects for - 

- Pavement and Curbs 

- Lane Pavements 

as shown on the attached schedule dated September 8, 1972, as Local Improve- 
ments . 

Projects numbered 70, 71, and 73 for Taveiuent and Curbs on 
Knight Street, Rupert Street, and !;7th Avenno were advanced the first 
and second steps to Council on June 20, 1972. 

These throe i^rojects are being resubmitted to recognize 
changes in the CiL;y'i^ and Property Owners' sliares luude lii accordance 
with a recent change in the Local Improvement Procedure By-Law with 
reference to C-1 Local Comraercia]. zoning. Council resolution of June 
20, 1972, respecting these three projects, shiould bo rescinded. 

The City's share of these improvements is available in the 
1972 Streets Capital Budget." 


. .Cont ' d 


G#0 

Board of Administration September 15, 1972 (WORKS) 3 


Clause No. 4 (Cont'd) 
Second Step : 

The Director of Finance submits the following report on the 
financial arrangements: 

"In accordance with the provisions of the Local Improvement 
Procedure By-Law, I am submitting the Deputy City Engineer's report 
dated September 8, 1972. 

The estimated total cost of these improvements is $3,155,568, 
and the City's share of the cost is $1,561,4.05. 

I have to report that the necessary financial arrangements 
can be made to carry out this work." 

Your Board has decided that it is desirable to undertake 
the projects referred to and RECOMM.ENDS that: 

1. Council rescind its resolution of Juno 20, 1972, adopting 
a Board of Administration report of Juno 16, 1972, in 
respect of "Local Improvement;;: luitiatlve Principle", 
for pavements and curbs on portions of Knight Street, 
Rupert Street, and 57th Avenue. 

2. The reports of the Deputy City Engineer and of the Ddn^ctor 
of Finance be adopted together wil.h the detaili; of the 
Second Step ri;purt on file in the City Clerk's Of rice. 

3. The City-owned parcels shown on the list attached to the 
detailed Second Step report for the Local Improvement 
projects to be declared assessable. 


5. RELEASE OF SEWER RIGHT-OF-WAY 

SA? CORNER 10th AVENUE & MAPLE STREET 

The Corporation Counsel submits the following report: 

"On May 21, 1968 Bardahl Lubricants (Western) Ltd. 
granted a right-of-way over the East five feet of 
its lands at the South West corner of 10th Avenue 
and Maple Street for a sewer. The present owners 
of the property have requested that the right-of-way 
be cancelled to permit the construction of a build- 
ing on the lot. They have arranged with the City 
Engineer to pay the costs of cutting off the sewer 
and have agreed to consolidate the various lots 
making up their property to eliminate the need of 
anxticiona 1. sewoj seo-viue in the future. 

I rocomivunid tliat the rii^li t-of-wny be released and 
the Mayor and the City Cloik be authorized to affix 
the seal of the City to the release. 


YOUR BOARD recommends that the foregoing report of the 
Corporation Counsel be adopted. 
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6. TENDER NO. 57-72-7 SUPPLY & DELIVERY OF WATER 
PIPE (APPROXIMATELY 1 YEAR'S SUPPLY) 


Tenders for supply & delivery of 4", 6", 8", 12", and 18" water pipe 
were opened by your Board on August 7, 1972, and referred to the City 
Engineer and Purchasing Agent for report. The officials concerned 
report as follows : 

"The Tender specified 'Ductile Iron Pipe' and three firms 
tendered according to the specifications. Two other firms 
offered non-metallic pipes which are not acceptable alter- 
natives (see tabulation attached)." 

The City Engineer and the Purchasing Agent RECOMMEND acceptance of the 
low bid for ductile iron pipe which was submitted by Crane Supply at an 
estimated cost of $193,633.20 including 5% Provincial S.S. Tax. 

Your Board RECOMMENDS that the recommendation of the City Engineer and 
the Purchasing Agent be approved, subject to a contract satisfactory to 
the Corporation Counsel. 


7. CHAMPLAIN HEIGHTS - POLE LINES ON PERIMETER STREETS 

The City Engineer reports as follows: 

"On August 15, 1972, Council directed 'that the previous report with 
regard to Champlain Heights and underground wiring be raised and enlarged upon 
by a further report, to include Tyne Street and other perimeter streets around 
Champlain Heights'. 

The first report on the subject, submitted to Council for consideration 
on August 12, 1969, described the arrangements being made to install underground 
wiring within Areas A, B, C and D of Champlain Heights at a total estimated cost 
of $153,000 and showed the following estimated costs for removing the existing 
poles from the perimeter streets: 


1. 

Kerr Street - 

54th Avenue 

to 2600 ft. south 

$67,000 

2. 

54th Avenue - 

Kerr Street 

to Tyne Street 

50,000 

3. 

Tyne Street - 

48th Avenue 

to 54th Avenue 

46,000 

4. 

48th Avenue - 

Tyne Street 

to Boundary Road 

3,000 

5. 

Boundary Road 

- 48th Avenue to Imperial Street 

29,000 




Total 

$195,000 


Council approved the removal of the poles on 48th Avenue, Tyne Street 
to Boundary Road only. 

On September 25, 1969, after considering a further report from the City 
Engineer and receiving delegations. Council passed a motion that the Tyne Street 
power line 'be placed underground, subject to the owners affected being charged 
a portion of the cost based on the local improvement procedures formula for 
installation of street lighting in residential areas'. A petition form was 
accordingly submitted to the Fraserview-Killarney Area Council but no signatures 
were obtained. The Area Council reported that 'the owners feel that the present 
formula and plan for cost sharing to place the lines underground is unacceptable'. 

On May 26, 1970, Council authorized the rebuilding of the B.C. Hydro 
pole line on Tyne Street to serve the new subdivision at a total cost of $7,314. 
Because the alignment and spacing of the poles was changed to suit the new 
development, the City paid $731 of the cost in accordance with our agreement of 
November 30, 1936. 


Cont 'd 
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To enlarge on previous reports, the following points are advanced 
for information : 

(a) The Subdivision Control By-law only required a private developer 
to install underground wiring within a subdivision. It was not 
intended that private developers should be required to clear 
pole lines from perimeter streets. There are a number of pri- 
vately developed subdivisions in the City with internal under- 
ground wiring, where the existing pole lines have been left on 
perimeter streets. It should be noted that because new sub- 
divisions often border on through streets, pole lines on these 
streets are often costly trunk lines. 

(b) There are several subdivisions, other than Champlain Heights, 
which were developed by the City and serviced with underground 
wiring, with pole lines remaining on perimeter streets. Examples 
are the 45th Avenue and Kerr Street subdivision and the 45th 
Avenue and Ross Street area. 

(c) Of the perimeter streets around Champlain Heights, Kerr Street 
and 54th Avenue are the two which are most similar to Tyne 
Street. Boundary Road differs, in that the street will be 
wider and the owners across from the new subdivision are not 
in the City of Vancouver. If special treatment were given to 
Tyne Street, it is expected that residents on Kerr Street or 
54th Avenue, or on other streets adjoining City subdivisions, 
might ask for, and be entitled to, the same treatment. 

(d) On the basis of the new undergrounding local improvement formula, 
property owners on Tyne Street (both sides) would be required to 
pay approximately $6,100, which is about 6^5% of the total cost of 
the work ($94,150 as estimated by B. C. Hydro on August 22, 1972). 
Under the previous local improvement proposal, the property 
owners' share (both sides) would have been approximately $47,353, 
or nearly eight times as much. The new formula, therefore, gives 
much greater relief to the owners and is more likely to be 
acceptable to them. 

RECOMMENDED that undergrounding on Tyne Street and other streets 
on the perimeters of new subdivisions be dealt with in accordance with 
the report on Local Improvements for Underground Wiring approved by 
Council on August 15, 1972." (See attached summary) 

Your Board RECOMMENDS the foregoing recommendation of the City 
Engineer be adopted. 


8. LOCAL INITIATIVES PROJECTS 

The City Engineer reports as follows: 

"In May, the Federal Government extended its support of seven 
of the City's Local Initiatives Projects to the end of September. It 
has now announced that it is prepared to continue its support of these 
same projects to the end of November. The 1972-73 program will commence 
on the first of December. The projects are: 

3B Works of Art and Music (L.I. P. 512 22) 

Department of Social Planning/Community Development 

This project commissions works of art - paintings, sculpture, musi- 
cal compositions and concerts - from unemployed local artists. 
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5 Library Project (L.I. P. 512 18) 
Vancouver Public Library 

The project employs people in a multi-part exploration of library 
services and the needs and desires of the community, particularly for 
special and extended library services. 

6B Supervised Recreation (L.I. P. 512 20) 

Parks and Public Recreation 

This project employs people at Community Centres to provide leisure- 
time activities for older people, physical fitness and arts and crafts 
instruction, leadership in small community halls, and clerical and public 
information assistance. 

7 Archives Project (L.I. P. 512 31) 

City Clerk»s Office - Archives 

This project employs staff to inventory and catalogue documents so 
that their information will be available to the public and to civic 
departments. 

IIA Diversion and Recreation for Old People (L.I. P. 512 50) 
Welfare and Rehabilitation 

This project employs people to train and direct volunteers in a pro- 
gram of diversionary and recreational activities for senior citizens in 
boarding and intermediate-care homes. 

IIB Vocational Rehabilitation (L.I. P. 512 52) 

Welfare and Rehabilitation 

This project employs staff to counsel, assess and direct employable 
social allowance recipients to available and potential training or job 
opportunities. 

19 'DARE^ - Detention and Recreation Extension Program (L.I. P. 512 236) 
Juvenile Detention Home 

This project employs staff to provide a treatment-oriented program of 
recreation, hobbies, outings and informal lay-counselling for juveniles 
who have been or are coming before the Court or viho are in the Juvenile 
Detention Home. 

Under the program, the Government of Canada pays up to $100 per 
week for wages and up to 17% for fringe benefits and other costs. 
On most projects, there is some remaining cost to be borne by the 
City. 


Project 

Estimated Costs - Oct. and Nov. 

Total 

City* 

s Share 

Amount 

Percent 

3B 

Works of Art and Music 

$46,298 

$2,072 

A% 

5 

Library Project 

7,339 

1,107 

15% 

6B 

Supervised Recreation 

37,781 



7 

Archives Project 

8,094 

1,818 

22% 

llA 

Div»n & Rec'n for Old People 

11,812 

3,388 

29% 

IIB 

Vocational Rehabilitation 

20,552 

6,278 

3C% 

19 

•D.A.R.E.* 

18,422 

1,522 


Totals 

$150,298 

$16,185 

11% 
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I RECOMMEND, on behalf of the several Department Heads: 

(a) that continuation of the projects to the end of November be 
approved and signature of applications authorized; and 

(b) that $16,185 for the additional City's share be appropriated 
from Contingency Reserve." 

Your Board RECOMMENDS that the foregoing recommendation of the City 
Engineer be adopted. 


FOR COUNCIL ACTION SEE PAQEiSU^S/y...... 
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BUILDING AND PLANNING MATTERS 

RECOMMENDATIONS 

1. Champlain Heights - 

Concepts for Areas E and F 

The Director of Planning and Civic Development reports as follows: 

"In 1969, Council questioned the single-family lot sizes for 
Areas E and F in the 1968 Southeast Sector report and on May 
20th, 1969 resolved: 

'THAT Areas A, B, C and D remain as originally 
approved and further that the Director of 
Planning be instructed to consider 40' lots 
with or without lanes in Areas E and F taking 
into consideration other variations of housing 
and report back.' 

The Civic Development Division engaged Urban Programme Planners, 
Planning Consultants, in conjunction with Downs/Archambault , 
Architects, to develop alternative concepts for Areas E and F 
with a view that these concepts would be presented to City 
Council for discussion and guidelines would be established. 
On the basis of these guidelines, a detailed design would be 
prepared . 

Urban Programme Planners have presented three basic concepts 
and these are outlined in their attached report. 

Comments have been received from the Social Planning/Community 
Development, Engineering and Fire Departments, Property and 
Insurance Division and Park and School Board officials. 

The Department of Social Planning/Community Development concurs 
with the recommendations of the Consultants, however, they 
make the point that the Consultants should elaborate on the 
fact that the City as owner, holds the key to development. 
They raise the point as to whether the City should in fact 
retain ownership of the land by leasing. 

The Engineering Department comments deal mostly with detail 

and they make recommendations with respect to the realignment 

of a street for better sewer gradient and have indicated locations 

where water and sewer easements would have to be established. 

They make the point that the private internal walkways should 

be adequately lighted to City standards. The Electrical Division 

suggests that underground wiring for Concept 'C would probably 

cos-t less than the original layout. 

The Fire Department has no basic objections to the layout but 
wishes to be involved in questions of vehicular access to the 
townhouse sites at the development permit stage. 

Based on information supplied to him by tlie Consultants, the 
Supervisor of Property and Insurance has made some 'ballpark' 
estimates on net returns from land sales and tax returns. 
He feels that the returns for Schemes 'B' and 'C are approx- 
imately $365,000 and $1,450,000 respectively too high. This 
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is primarily due to the consultants' high assessment of 
the value of the townhouse sites. Accordingly, the Super- 
visor of Property and Insurance feels that the estimated 
tax return is also too high and estimates that the figure 
for the tax return in the case of Scheme 'C should be 
$400,000 less. 

The Superintendent of Parks and Public Recreation endorses 
all the concepts on the basis that the park walkways are 
provided and maintained by developers and subsequent owners 
of adjoining property. He pointed out that the Park Board 
would take responsibility for the development of two park 
areas; namely the one adjoining the school in Areas B and F 
and the redefined Lookout Park. 

School Board officials had no particular comment other than 
to reaffirm that both an elementary and secondary school 
are required in Areas B and F. 

With reference to Council's resolution of May 20th, 1969, the 
Director of Planning was instructed in effect to examine two 
alternatives : 

(a) a subdivision of 40' lots with or without lanes 

(b) alternative housing forms. 

It is the opinion of the Director of Planning and Civic Devel- 
opment that the Consultants did not advise on the first option 
of JCouncil; i.e. 40' lots. 

With respect to the first option, the Director of Planninc; 
pointR out that a subdivision of narrow lots requires secondary 
access (lanes). If lanes are introduced, the subdivision has 
to be restricted in terms of lengths of blocks, degree of 
curvilinear nature, etc. 

A subdivision of an exclusively narrow lot subdivision with 
lanes would for all intents and purposes eliminate the achieve- 
ment of a high quality of development. 

Examination of other alternatives produced no revolutionary 
alternative to development. Concepts of 'no side yard' and 
'one side yard' without complete control by one developer 
are not feasible. The 'one side yard' concept is interesting 
but one which in the Director of Planning 's judgement is only 
workable where lots are large and where development is on 
relatively flat land and one storey on grade. 

The 'no side yard' concept in effect produces row housing... a 
form of housing which is best developed on largo sites where 
buildings can be clustered and areas of both private and 
communal recreation space can be developed. 

Scheme 'C introduces the idea of creating sites for the 
development of low density townhouses (patio houses) at 
10 units per acre. This density is less than the conventional 
townhouse developments of 14-16 units per acre and greater 
than single family developments of 6-8 units per acre. 

This lower density townhouse development would provide at 
least comparable quality h(iusing to that produced on small 
lots but at less total cost because of a lower unit cost of 
land . 

cent ' d . . . . 
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Scheme 'C has another advantage in that it provides an 
external walkway system. It enables the marketing of land 
with the proviso that walkways and open space for public 
access be constructed and maintained by developers and/or 
owners as an integral part of their development. 

Scheme 'C is not supported, however, because of its high 
density. The density ranges from 30%-50% higher than that 
proposed in 1968. It is suggested that the total number of 
units in Areas E and F should not exceed 1,200-1,300. This 
would be approximately equivalent to Scheme 'A' based on a 
subdivision cr 40-50' lots. 

It is RECOMMENDED THAT: 

1. Council instruct the Director of Planning and Civic 
Development to make arrangements to proceed with a 
detailed design for Areas E and F on the basis that: 

the total number of units will not exceed 
1,200 - 1,300 
units will be made up of : 

25% townhouses at 16 units per acre 
25% townhouses at 10 units per acre 
25% single -family at 8 units per acre 

(40' lots with lanes) 
25% single-family at 6 units per acre 
(60' lots without lanes) 
the design incorporate a central park walkway 
as an integral part of townhouse developments; 
such walkways to be constructed and maintained 
as pxiblic easements by the develooer anu/or 
owner. 

a neighbourhood park-school site (the respon- 
sibility of the Park and School Boards) and 
any minor walkways which would be maintained 
by the City; would be excluded from the above 
proviso . 

2. Council instructs its officials to report on zoning, 
servicing, and methods of marketing; such report to 
be submitted concurrently when the detailed design 
is submitted for final approval." 

Your Board RECOMMENDS the report of the Director of Planning and 
Civic Development be referred to the Standing Committee on 
Planning and Development and that arrangements be made for the 
Director of Planning and Civic Development and the Consultants to 
give a Report Reference at that time. 


(Copies of the Concepts for Areas E and F, prepared by 
the Urban Programme Planners are attached for the in- 
formation of Council) . 


(a) 
(b) 


(c) 


(d) 


FOR COUNCIL ACTION SEE PAGE(S)...iZ£ — - 
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FIRE AND TRAFFIC MATTERS 


RECOMMENDATIONS 

1 . Fire Alarm Connections - Exhibition Park Horse Barns 
The City Engineer reports as follows: 

"A request has been received from the B.C. Jockey Club for connection 
of the fire alarm system at the Exhibition Park horse barns, to the City Fire 
Alarm System. The B.C. Jockey Club has agreed to pay the cost of these 
connections which will amount to approximately $1,500, and a yearly maintenance 
charge based on the cost of maintaining the connections and a portion of the 
cost of maintaining and operating the City system. This maintenance charge 
amounted to $150 in 1971. 

I RECOMMEND that: 

(a) Approval be granted for the connection of the Exhibition Park horse 
barns fire alarm system to the City system at no cost to the City, 
and 

(b) The Corporation Counsel be authorized to prepare the standard 
Agreement between the City and the B.C. Jockey Club to cover the 
connection." 

Your Board RECOMMENDS that the foregoing report of the City Engineer 
be approved. 


2 . Firefighters' Uniform Issue 

The Fire Chief reports as follows: 

The Fire Chief and Vancouver Firefighters' Union, Local 18, have 
agreed on a revision to the clothing issue, pursuant to Clause 10 
of the 1972-1973 Agreement with the union. The agreed upon re- 
vision will result in an approximate saving to the City of forty- 
two cents per man per year. 

The revision to the clothing issue is required as the current 
clothing allotment to the firefighters places strong emphasis on 
the dress uniform and does not fulfill the proper dress requirements 
during the daily work routines of the men. The work clothing issue 
to the firefighters is not proportionate to the amount of time spent 
in manual labour as compared to dress parade. 

Detailed studies of long term clothing requirements and costs were 
made to arrive at the proposed unifoiTn issue. Copies of the detailed 
requirements are available in the City Clerk's Office. 

The proposed revision will result in a significant increase in 
clerical functions of the Fire Department if the present system is 
continued. The increased clerical functions have been reviewed by 
the Fire Chief and Co-Ordinator of Data Processing and both concur 
that the increased clerical load can be eliminated by more efficient 
use of the computer. This would be accomplished by combining 
several existing Fire Department Programs into a single program. 
The cost of re-programming would amount to approximately one man- 
month which would be recovered by savings made in the new uniform 
issue. No additional work load for the Data Processing Division 
would occur and a more efficient method of recoi'ding clothing 
statistics in, the Fire Department would result. 
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The City Purchasing Agent has participated in the development of 
specifications and confirms that the unit prices used in the 
analysis, fairly represent the current market values. 

The Fire Chief RECOMMENDS the present uniform issue to the fire- 
fighters be altered, at no additional cost to the City, to include: 

(a) Tunic issue of one per man per seven years 

(b) Raincoat issue of one per man per ten years 

(c) Work shirt issue of three per man per one year 

(d) Dress shirt issue of one per man per five years 

(e) Work jacket issue of one per man per two years plus an 
extra jacket at first clothing issue 

(f) Cold weather coat issue of one per man per five years 
(g; Tie issue of one per man per one year 

(h) Trouser issue of two per man per one year 

(i) Cap issue of one per man per two years 
(j) Shoe issue of one per man per one year 

and approval be given to the Data Processing Co-Ordinator to 
undertake a re-programming of Fire Department Systems to include 
the revised uniform requirements at a cost of one man-month 
programming time . 

Your Board 

RECOMMENDS the foregoing recommendations of the Fire Chief be 
approved. 


FOR COUNCIL ACTION SEE PAGE(S) 
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FINANCE MATTERS 

CONSIDERATION 


1. Conference Attendance - Fire Chief A. Konig 

His Worship the Mayor has received various letters (copies 
circulated) requesting that Fire Chief A. Konig accept office in the 
Canadian Division of the International Association of Fire Chiefs and 
attend certain conferences and meetings, specifically an International 
Conference of Fire Chiefs to be held in Cleveland, Ohio on September 10th 
to 14th, 1972. 

Your Board submits the following report from the Fire Chief: 

"The Fire Chief is of the opinion that the International Conference 
would be of benefit to the City due to the wider scope in the fields 
of High Rises, Technical Equipment, Administrative Techniques, etc. 

However, due to the urgent current projects presently facing the 
Fire Chief such as the Fire Hall relocation, etc. your Chief is of the 
opinion that the conference on September 10th - 14th should not be 
attended. 

Therefore, the Fire Chief recommends: 

(a) That the Canadian Division of the International Association of 
Fire Chiefs be advised that Fire Chief A. Konig will not be able 
to attend the Conference in Cleveland due to pressing city 
business . 

(b) That authority be given to increase the Fire Department Conference 
Roster for 1973 from one national to two national conference 
attendances to allow the Fire Chief to accept the President's 
position in the Canadian Association of Fire Chiefs and that 
attendance at up to two additional meetings be authorized. 

The additional cost in 1973 is estimated at $1,600." 

Your Board submits the foregoing to Council for CONSIDERATION. 

(Circulated: Letter dated Aug. 25, 1972 - E.A. Johnston, 

President, Canadian Division 
International Assn. Fire Chiefs. 

Letter dated Aug. 25, 1972 - C.W. Volkamer, 

President, Int'l. Assn. Fire 

Chiefs . 

Letter dated Aug. 30, 1972 - Aid. Dominic Cardillo 

Director , 

Canadian Assn. of Fire Chiefs.) 

2 . The Playhouse Theatre - Company 

The Theatre Manager reports as follows: 

"On June 28, 1972, Mr. Robert Ellison, Administrative Director of 
the Playhouse Theatre Company, addressed a letter to His Worship the 
Mayor and Members of City Council asking assistance in the amount of 
$2,177.07 for unsold tickets for the final performances of HADRIAN VII 
on April 28 and 29, 1972, the second and third days of the civic strike. 

Mr. Ellison states in his letter that, ' on Thursday, April 27th 
we were completely sold out and all of our ticket sales had been 
building toward a sell-out for some time. Once the strike commenced 
our ticket sales virtually came to a halt and we had a total of 
$2,177.07 worth of tickets unsold for the Friday and Saturday 
performances. ' 
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As the Playhouse Theatre Company did not have to cancel any 
performances and because the ticket sales of other attractions were not 
affected by the strike, the Playhouse Theatre Company's claim for 
compensation for lost ticket sales seems difficult to support." 

Your Board submits the above report for Council CONSIDERATION. 


RECOMMENDATIONS 


3. Budget Reductions Due to Strike - Board of Parks & Public Recreation 
The Director of Finance reports as follows: 

"The Board of Administration report of July 27th set out proposed 
Dudget reductions with respect to the Board of Parks and Public Recreation, 
and on August 1st Council resolved: 

'That, in respect of budget reductions by the Park Board 
this matter be deferred for consideration at an appropriate 
meeting of the Standing Committee on Finance, and in the 
meantime the Park Board be requested to furnish a report 
with details in regard to costs and savings as a result of 
the strike, and be given the opportunity to appear before 
the Finance Committee in respect of the matter if they so 
wish and if, after receiving the report, it is considered 
necessary to assist the Council in determining the matter. ' 

The information submitted by the Comptroller of the Board in support 
of the proposed reduction of $372,200 has been examined under the direction 
of the Director of Finance and found to be reasonable after taking into 
iccount the various factors involved. (This does not include the 
settlement for the extra costs of clean-up after the strike, which has 
lieen dealt with as a separate issue, and is subject to a report back, 
ishould the Board of Parks and Public Recreation find such a report 
necessary. ) " 

Your Board of Administration RECOMMENDS that the amount of $372,200 
])e confirmed as the budget reduction of the Board of Parks and Public 
:iecreation due to the strike. 

(Copy of letter from the Board of Parks and Public Recreation, dated 
August 16, 1972 is attached for Each Member of Council) 

4. Group Policy GA-201699 

Travelers Insurance Company 

The Corporation Counsel reports as follows: 

"Some time ago the above Group Policy was amended to provide for 
the change of name from the 'Vancouver Civic Employees Union' to the 
'Canadian Union of Public Employees, Local #1004, (Vancouver Civic 
Employees Union) ' . In addition the coverage of the Policy was extended 
to provide accident and sickness insurance to Mr. L.H. Atkinson and 
Mr. D. Werlin, two City employees on approved 'Leave of Absence' to 
hold executive positions in the aforesaid Union. 

Fowler & Associates Consultants Limited have submitted to the 
City forms of riders to be attached to the above insurance policy 
which will evidence the amendment and extension to the Group Policy. 

It is recommended that these riders be executed by the Mayor and 
City Clerk and the seal of the City affixed thereto." 

Your Board RECOMMENDS that the foregoing recommendation of the 
Corporation Counsel be adopted. 
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5. Canadian Museums Association Training Committee 

The Manager of Vancouver Museums and Planetarium reports as follows: 

"The Centennial Museum's historian, Mrs. Kerry McPhedran, has been 
asked to be a member of the Canadian Museums Association training 
committee. The purpose of the committee is to ensure that training is 
available on a variety of levels for museum personnel in Canada. At 
the moment, this is accomplished largely through a programme of seminars 
and assigned papers. As a member of this committee, Mrs. McPhedran 
will participate as an instructor at seminars held throughout the 
country from time to time. All travel and living expenses for committee 
members are met by the Canadian Museums Association. This is an honour 
both to Mrs. McPhedran and to the Centennial Museum and I ask Council's 
concurrence with her participation. The next training seminar takes 
place in Halifax from September 28th to October 1st. 

While, as I have stated, there are no expenses to be incurred by 
:he City of Vancouver in her participation, I recommend that 
Mrs. McPhedran be permitted to be absent from the City for the working 
days, September 27th, 28th and 29th, and that she be granted leave 
\7ith pay for that period. " 

Your Board RECOMMENDS approval of the recommendations of the Manager 
of the Vancouver Museums and Planetarium. 


INFORMATION 


6. Additional Court Services - Emergency Program - 

Commencing July 4, 19 72 

The Provincial Court Administrator reports as follows on the operation 
of additional courts at 800 West Georgia and courts 6 (Coroner's) and 7 
ind 8 at 475 Main Street for the period August 1 to 31, 1972. 

"A. Five courts continued operations at 800 West Georgia through 
August -- two dealing with 'drug' matters, two dealing with 
'criminal cases' and a fifth court that dealt with both classes 
of cases. The total of cases completed at this location during 
August was 493. 

B. Courts 6, 7, 8, which would normally be shut down for July and 
August were kept in operation during August and accounted for 
250 cases completed. 

C. Courtroom 3 (formerly occupied by the 'Drug' court which was 
traversed to 800 West Georgia Street) was operated for criminal 
cases in August and accounted for 103 cases completed. 

The cases completed included those disposed of in court, with- 
drawals and cases in which the proceedings were stayed. 

The attached chart gives the statistical position, and not- 
withstanding that one of the drug courts is really a regular 
court, the overall reduction from the backlog for August is 
approximately 846 cases." 


Your Board submits the foregoing report of the Provincial Court 
;.dministrator for INFORMATION. 
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7. Grant - Lower Mainland First Aid Champions 
The City Clerk reports as follows: 

"A letter has been received from the Coach of the Lower Mainland 
First Aid Champions named 'Coastal Construction' . This group has 
been invited to represent Canada in the International Buxton First 
Aid Competitions to be held in ■ London, England. The team is 
entered in four other major competitions and the cost of the trip 
for the eight man contingent is in the region of $8,000. Total 
contributions to date from the British Columbia Telephone Company, 
Fleck Brothers, Canadian Kenworth Company and the Government through 
the Workmen's Compensation Board is approximately $6,000. 

The Coach advises the involvement of this team in the International 
Buxton Trophy Competition is a 'first' for Canada, and certainly an 
honour for Vancouver. 

The team is requesting a grant of any amount from the City to 
aid in meeting the total amount required for this trip. 

Your Board notes that Council has dealt with similar requests 
in the past as follows: 


Aug. 11/70 


Dec. 17/68 


Mar. 1/66 


Canadian Equestrian Team - 
Assistant to participate in the 
Olympic Games in Munich, West 
Germany, 19 72 

B.C. Wheelchair Sports & 

Recreation Association - 
Request for $1,500 for expenses 
for Canadian Team at Paralympic 
Games, Tel Aviv, Israel 

Canadian Physiotherapy Assoc. - 
Entertaining Delegates & Guests 
at National Congress 


no 

action taken 


- $1,500 approved 


not approved" 


Your Board submits the foregoing report of the City Clerk for 
the CONSIDERATION of Council. 

(Copy of letter from the Lower Mainland First Aid Champions is 
circulated for the information of Council) 


RECOMMENDATION 

8. Downtown East Side Information 'Centre - Grant 

The Director of Social Planning/Community Development reports as 
follows : 

"The Downtown East Side Information Centre (originally called 
Skid Road Information Centre) applied along with other Information 
Centres last December for an operating grant of $3,120. As they were 
just starting up at that time, the Director of SP/CD in his 
March 20, 1972 report to Council re Civic Grants (1972) recommended 
1 they receive a $1,000 start-up grant. This recommendation was 
approved. 

The Downtown East Side Information Centre has applied to the 
City for a grant of $152.25 for office equipment and furniture. 
They have already purchased approximately $100 of this equipment 
from the City Stores Department. They also require fifteen folding 
chairs valued at approximately $3.00 each. Such chairs are not 
available through City Stores, according to the City Purchasing Agent. 


Cont'd 


Board of Administration, September 15, 1972 


(FINANCE - 


CLAUSE NO. 8 (continued) 

In addition, the Downtown Bast Side Information Centre has requested that 
the Department of Social Planning review their budget^now that the Centre 
is in operation and costs for the fiscal year have been estimated. This 
has been done and it appears that the Centre is complying with conditions 
and criteria established in 1971 for information centres and that in order 
for the Centre to meet their operating expenses for the fiscal year and make 
the above requested furniture purchases without returning to Council for 
additional funds on a piecemeal basis, they require a grant of $690.00. 


RECOMMENDATION 

The Director of SP/CD recommends: 

that the Downtown East Side Information Centre (Skid Road) 
receive an additional $690.00 grant to cover furniture 
expenses and their normal operating expenses. 

The Comptroller of Accounts advises that if approved, the necessary funds 
will be provided from the Contingency Reserve." 

Your Board RECOMMENDS the approval of the foregoing report and 
I I ijj— I ml 1 1 i I III of the Director of SP/CD. 


Excerpt from the March 20 report to Council re 1972 Civic Grants 
"628 - Skid Road request is for $3,120 for a store front at 325 Columbia. 
Proposal not fully developed. Requires more extensive Skid Road residents 
input. I recommend a starter-up grant of $1,000 and no additional funding 
until it complies with conditions and criteria established in 1971 for other 
Information Centres." 

> 

'See Appendix A for Budget of Downtown East Side Information Centre. • 


FOR COUNCIL ACTION SEE PAGE(S) 


BOARD OF ADMINISTRATION 
PERSONNEL MATTERS 

SUPPLEMENTARY REPORT SEPTEMBER 15, 1972 


CONSIDERATION 

1. Leave of Absence with Pay - Mr. John B. Winsor 

The Director of Planning and Civic Development reports as follows: 

"Mr. John Winsor of this Department has been selected by the Canadian 
Fireball Association as the skipper of one of the three teaais to repre- 
sent Canada in the VJorld Fireball Championship to bo held at wil' ling ton , 
North Carolina, U.S.A. from September 23 to 29, 1972. The "Fireball "is 
a IS-ft. one design racing sailboat accepted for international co:npeti- 
tion. The selection of Mr. Winsor was based on his higii standing in 
Canadian and U.S. competition during 1972, as v/ell as on his past racing 
performance which includes the Canadian Yachting Association Trophy for 
the Best Canadian Performance in the Canadian Olympic (training) Regatta 
in 1970, and in that same year he won the Canadian Fireball championship 
In 1970 and 1971 he placed third in the North American Open Chaiiipionship 

During this past summer, i-ir . Winsor has utilized his vacation allotment 
to enter competitions and establish his standing. The trip to North 
Carolina v/ill require more time away from the city than his remaining 
vacation allows and is to be undertaken at his own expense. It is felt 
that the City can greatly benefit from the publicity attached to having 
a municipal omployoe entered in this v;orld competition. t'r. V^insor can 
be spared from his duties during this period. 

It is recommended that Mr. John Winsor be granted leave with pay from 
September 25 to 29, 1972 to attend the World Fireball Championship in 
Wilmington, North Carolina." 


Your Board submits the foregoing report of the Director of Plaiining and 
Civic Development for the CONSIDERATION of Council. 


FOR COUNCIL ACTION SEE PAGE(S) 



BOARD OF ADMINISTRATION 

PROPERTY MATTERS 
SEPTEMBER 15, 1 972 

RECOMMENDATIONS 


1 . Insurance for Data Processing Equipment 

The Supervisor of Property and Insurance reports as follows :- 

"The City's three year Data Processing Equipment Insurance 
Policy expires September 2L|.th, 1972. This policy provides 
"All Risk" coverage on data processing equipment located at 
the City Hall as well as similar equipment contained at 1530 
West 8th Avenue. 

The present bi'oker is Macaulay Nicolls Maitland & Co. Ltd. 
who have placed the existing three year policy through the 
St. Paul Fire & Marine Insurance Company. 

In accordance with Council's instructions and on the basis 
of existing coverage, tenders for the renewal of this insurance 
were called for and opened at a meeting of the Board of 
Administration, September 5th, 1972. One tender only was 
received from the holding broker, Macaulay Nicolls Maitland 
& Co. Ltd. on behalf of the St. Paul Fire & Marine Insurance 
Company, for a three year permiura in the amount of $2,263.50- 

RECOMMENDED that the tender in the amount of $ 2,263.50, 
submitted by Macaulay Nicolls Maitland & Co. Ltd. on behalf 
of the St. Paul Fire & Marine Insurance Company be accepted 
and the firm of Macaulay Nicolls Maitland & Co. Ltd. be 
appointed to act as the City's broker for the term of the 
policy. " 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 


2. Acquisition for Britannia Community Services Centre 
1014-7 Woodland Drive 


The Supervisor of Property and Insurance reports as follows :- 


"Lot 8, Blcx:k 26, D.L. 264A, known as 1047 Woodland Drive, 
is required by the City for Britannia Community Services 
Centre, which is to be developed as an Urban Renewal Scheme 
under Section 24 of the National Housing Act. 

These premises comprise a 2 storey and basement frame dwelling, 
with a main floor area of 676 sq. ft,, erected in 1909 on a 
site 33« X 93', zoned RM-3. This dwelling contains 8 rooms, 
7 fixtures of plumbing, has a patent shingle roof, stucco 
exterior and is heated by a hot-air gas furnace. The build- 
ing is in better than average condition for age find type. 

Negotiations with the ovmer's agent have produced an offer to 
sell for the sum of $20,900.00, as of October 1st, 1972, 
subject to the owner retaining rent-free possession until 
November 30th, 1972. This price represents a fair and reason- 
able value for the property ajnd has been approved by Central 
Mortgage and Housing Corporation. It is proposed to demolish 
this dwelling when vacant. 

(Continued ) 
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Clause No. 2 Continued 


RECOMMENDED that the Supervisor of Property and Insurance be 
authorized to acquire this property for the sum of $20,900.00 
on the foregoing basis, chargeable to Code #5830/427," 

Your Board 

RECOIMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 


3. Widening South Side of 2nd Avenue 
East of Columbia Street 


The Supervisor of Property and Insurance reports as follows :- 

"A portion of Lot E, Block 11, D.L, 200A, known as 190 West 
2nd Avenue, is required for the improvement of the alignment 
of 2nd Avenue at Columbia Street, This p>ortion is shown out- 
lined in red on the attached plan marginally numbered LF 6206 
2und comprises an area of 800 square feet. 

The subject property comprises a large industrial building with 
office area which has recently suffered a major fire neces- 
sitating the complete demolition of the structure. This building 
covers the entire site which has a frontage of 230,92' on 
2nd Avenue to a depth of 122,02' on Columbia Street and is 
zoned M-2 Industriad District, 

Negotiations with the owner have been on the basis of land 
value only and in this connection, the owner has now agreed 
to convey the required widening p>ortion at a price of $6,600,00, 
This figure reflects a rate of $8,25 per sq, ft., which rate 
is representative of market v2Llue for this type of property, 

RECOMMENDED that the Supervisor of Property and Insurance be 

authorized to acquire the required widening fxjrtion on the 

foregoing basis chargeable to Code # 147/7916, Miscellaneous Projects," 

Your Board 

RECOIMENDS the foregoing recommendation of the Supervisor of Property 
and Insuraunce be adopted. 


[j.. Acquisition for Britannia Community Services Centre 

The Supervisor of Property and Insurance reports as follows :- 

"Parcel A of Lots 1 and 2, Block 38, D,L, 264A, known as 1104 
Cotton Drive, is required by the City for the Britannia Com- 
munity Services Centre, This project is to be developed as 
an Urban Renewal Scheme under Section 24 of the National Hous- 
ing Act, The subject property is located in the first stage 
of developiment which is intended to be used for school purp)Oses, 

These premises comprise a 2h storey and basement frame dwel- 
ling with a main floor area of approximately 800 square feet, 
erected in 1912 on a site 40,7' x 66', zoned RM-3, This 
dwelling contains 10 rooms, divided into 4 rental units, 
12 plumbing fixtures, has a patent shingle roof, patent shingle 
exterior, full concrete basement and is heated by a gas-fired 
hot air furnace. The main floor of the dwelling is occupied 
by the owners. Said dwelling is in average condition for age 
and type. 

Continued 
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Clause No. k- Continued 


Following negotiations, the owner has agreed to sell for the 
sum of $27,000,00 subject to the following:- 

(a) An advance payment to the owner in the eunount of 
$1,000,00 upon receipt of a registrable deed in 
favour of the City of Vancouver; 

(b) The sale date to remain open until such time as the 
City requires the property; 

(c) The balance of the purchase price to be paid to the 
owner upon delivery of vacaait possession of the 
property. 

The foregoing represents a fair and reasonable value for this 
property and has been approved by Central Mortgage & Housing 
Corp)oration , It is prop>osed to demolish this dwelling when 
vacant , 

RECOIMENDED that the Supervisor of Property aind Insuraince be 
authorized to acquire this property for the sum of $27,000,00 
on the foregoing basis, chargeable to Code #5830/427," 

RECCMMENDS the foregoing recommendation of the Supervisor of 
Property and Insuraince be adopted. 


5. Acquisition for Park Site #9 (Kitsilano) 
2038 West 5th Avenue 

The Supervisor of Property and Insurance reports as follows :- 

"Parcel A of Lot 7, Block 265, D.L. 526 known as 2038 West 
5th Avenue, which is located in Park Site #9 (Kitsilano), 
has been offered for sale to the City by the owner. This 
Park Site is listed under Table II of the Park Sites Purchase 
Program 1971 - 1975, confirmed by City Council December l5th, 1970. 

These premises comprise a 2?i storey frame dwelling, with a 
main floor area of 827 sq, ft,, erected in 1910 on a site 
30« X 120', zoned RM-3, The dwelling contains 8 rooms, 9 
plumbing fixtures, has a patent shingle roof, siding and 
shingle exterior walls, a concrete foundation and is heated 
by an automatic gas furnace. As a result of extensive 
renovations in recent years, this dwelling is in good condition 
for age aind type. 

The owners aind a son occupy the main floor, whereas the upper 
floors are rented to four single persons. 

Following negotiations, the owners have agreed to sell for 
the sum of $34,500,00, including furnishings and equipment 
on the upper floors, as of September 30th, 1972, subject to 
the owners or their son renting-back the whole of the property 
at $200.00 per month, commencing October 1st, 1972. Such rental 
is to be subject to review at the end of 12 months. 

This price is considered to be fair and equitable. The 
Superintendent of Parks concurs in the purchase of this 
property. 


(Continued ) 
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Clause No. Continued 

RECOMMENDED that the Supervisor of Property and Insurance be 
authorized to acquire this property for the sum of $34,500.00 
on the foregoing basis, chargeable to Code 4189/-." 

Your Board 

REC(>1MENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 


6. Rental Review - 

Leasing Portion of Cambie Street Under 
Cambie Bridge North of First Avenue 

The Supeirvisor of Property and Insurance reports as follows :- 

"A portion of land lying under and immediately West of 
the Cambie Street Bridge is surplus to highway require- 
ments and is leased to Johnston Terminals Limited for 
access to their site. The lease is for a 15-year term, 
which commenced September 1st, 1967, at a rental of 
$556.00 per annum plus all taxes, subject to review 
every 5 years. 

The rental has been reviewed and by letter dated August 
25th, 1972, Johnston Terminals Limited have agreed to a 
rental increase from $556.00 per annum plus taxes to 
$816.00 per annum plus all taxes as if levied. 

RBCOIMENDED that the above portion of Cambie Street leased 
to Johnston Terminals Limited be increased to $816.00 per 
annum plus all taxes as if levied. This increase to be 
effective September 1st, 1972." 

Your Board 

RECC^IMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 


7 . Lease Renewal - S/E Corner of Pacific and Howe Streets 

The Supervisor of Property & Insurance reports as follows :- 

"City-owned Lot 3 and S. l8 ft. of Lot 2, Block 122, D.L. 5i|1 
situated S/E Corner of Pacific and Howe Streets were acquired 
for the Granville Bridge in 1952, and Lot 3 has been leased 
back to the former owner A. A. Howatt for consecutive 5 year 
terms, the current lease expiring on August 12th, 1972. Tlie 
lease was subsequently assigned to Charlie Sotlrios Korossis. 

Mr. KorosBit has requested a further 5 jrsar renewal on Lot 3 and also 
Irishes to lease the residual 18 feet ± of adjoining Lot 2. The Director 
of Planning concurs with the lessee's request. 

The Supervisor of Property & Insurance reconaends a rental increase from 
$60.00 per month plus taxes to $114.00 per month plus all taxes as if levied. 


( Continued ) 
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RECOMMENDED that the property Lot 3 and South 18 feet of Lot 2, Block 22, 
D.L. 541 and premises knowA as 1412 Howe Street be leased to Charlie 
Sotirios Korossis for a period of 5 years from August 13th, 1972 at a 
rental of $114.00 per month plus all taxes as if levied, subject to one 
year notice of cancellation if the site is required for civic purposes, and 
the right of access by the City Engineer for bridge inspection purposes . 
The City is not to be held liable for damage or harm to the roofs of build- 
ings, other property, or persons ^resulting from objects falling from the 
bridge." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property and 
Instxrance be adopted. 


8. Acquisition for Britannia Community Services 
Centre - 1 631 Napier Street 

The Supervisor of Property and Insuraunce reports as follows :- 

"Lot 8A ex, E 5', Block 28, D.L, 264A, known as 1631 Napier 
Street, is required for the Britannia Conununity Services 
Centre, which is to be developed as an Urban Renewal Scheme 
under Section 24 of the National Housing Act, 

These premises comprise a 2h storey and basement frame 
dwelling with a main floor area of approximately 1,000 
square feet, erected in 1910 on a site 37 » x 127', zoned 
RM-3, This dwelling is converted into 6 housekeeping units 
and contains 15 plumbing fixtures, has a patent shingle roof, 
stucco exterior and is heated by an automatic gas hot-air 
furnace. This dwelling is in above average condition for 
age and type and all units are presently rented. 

Following negotiations with the owner, he has agreed to sell 
for the sum of $40,000,00 as of September 30th, 1972, This 
price represents a fair and reasonable value for the property 
and has been approved by Central Mortgage and Housing 
Corporation , 

RECOMMENDED that the Supervisor of Property and Insurance be 
authorized to acquire this property for the sum of $40,000,00 
as of September 30th, 1972 chargeable to Code #5830/427," 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of 
Property and Insuraoice be adopted, 

9. Acquisition for West End CommuaiL^ CeiiLi-w and 
Senior Citizens' Housing Project - 876 Bldwell Street 

The Supervisor of Property and Insurance repxDrts as follows :- 

"Reference is made to Item 3, Property Matters, August 25th, 
1972, confirmed by Resolution of Council, August 29th, 1972, 
authorizing the Corporation Counsel to apply for Vesting 
Orders with respect to five remaining properties required 
for the above project, including Lot 7 exc, the N 91 • , 
Block 57, D,L, 185, known as 876 Bidwell Street, As was 
reported, vacant possession of the project site is required 
by October 31st, 1972 so that construction can be commenced 
immediately thereafter. It is noted that the City's final 
offer for this property was $55,000,00 as confirmed by 
Resolution of Council, July 4th, 1972, 

(Continued ) 
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These premises comprise a 2*5 storey frame revenue building 
with a full concrete basement, erected in 1905 on a site 
40 » X 66', zoned RM-4, This dwelling contains 12 rooms, 
12 plumbing fixtures, has a patent shingle roof, stucco 
exterior, and is heated by a gas-fired hot air furnace. 
The building was extensively rehabilitated in October, 
1960, inside asid out and is above average for age and type. 

Following receipt of notice of the City's intention to apply 
for a Vesting Order, the owner has submitted a counter-offer 
to settle for the sum of $57,000.00, as of September 30th, 
1972, with rent-free possession to October 31st, 1972. This 
settlement price is considered to be realistic and is endorsed 
by the City Solicitor. Central Mortgage and Housing has 
reviewed this transaction and the details thereof entered in 
their records. 

RECOMMENDED that the Supervisor of Property and Insurance be 
authorized to acquire this property for the sum of $57,000.00 
on the foregoing basis chargeable to Code 649/1102." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 


10. Sales: Miscellaneous 


RECOMMENDATION 

Hecommended that the following oiler to purchase be approved under the 
terms and conditions set down by City Council, being the highest oiler 
received. 


re: W.^ of the E.h oi the of the N.E. \ 
Sec. 9 and the W.^ oi the E.^ oi the E.^g 
oi the W.^ oi the N.E. \ Sec. 9, both 
in Township 7, New Westminster District 
and is known as 18962 - l6th Avenue, in 
the Municipality oi Surrey, B.C. (form- 
erly Vancouver Parks Board Tree Farm), 
Zoned: A-1, Agricultural 


Name 


Approximate Size 


Sales Price 


Terms 


Alexandra 
James 

Management 


30 acres 


$5U,000.00 


City 


Terms 


® 9% 
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INFORMATION 


1 1 . Professional Malpractice Insurance 


Your Board has received the following report from the Deputy Director 
of Finance : 

"In accordance with Council action of May 9, 1972, at which 
time Council approved obtaining malpractice insurance to 
cover generally the professional staff in the Health Department, 
both Macaulay, Nicolls, Maitland &■ Co. Ltd. and Leslie Wright 
& Rolfe Limited prepared policy proposals for consideration 
by the City. Both policy proposals produced essentially the 
same coverage but with a significant price difference, i.e. 
$890 per year versus ^2>S2.S per year. As the proposed policies 
were essentially identical the award went to Macaulay, Nicolls, 
Maitland & Co. Ltd. on the basis of price." 

Your Board submits the above report for Council INFORMATION. 

RECOMMENDATION 


12. New Lease for Parking Purposes 

Situated N.W. Corner Beach Avenue & 

Burrard Street, Beneath Burrard Street Bridge 

The Supervisor of Property & Insurance reports as follows: 

"Lot C, Block II4., D.L. 1 85 was purchased in 1931 to foi-ni part of 
the Burrard Bridge right of way and is situated under the north 
end of the Bridge. 

An application has been received from Mr, Gordon Lee Horie 
to lease and to develop the subject area as a parking site 
for his teneints on privately-owned property to the south. 
The estimated cost of development is approximately $8,000,00, 

The Supervisor of Property & Insurance^ having discussed this 
proposal with the City Engineer, is prepared to recommend a 
lease of the property on the following basis :- 

Term ; - 15 years subject to the City having the 

right to give one year's notice of cancel- 
lation after the first five years. 

Use ; - Parking purposes only. 


Gross Rentaa - $350,00 per month. 


Development 
Amortization 


Net Rental ; 


Lessee to pay cost of development and to 
obtain the necessary permits. The develop- 
ment costs of $8,000,00 are to be amortized 
in an amount of $158,00 pex month. This 
amount is to be deducted from the gross 
monthly rental of $350,00 for the first 5 
year period only, 

$192, 00 per month after cunortization of 
tenant site improvements or 70% of the 
gross per month, less the foregoing 
amor tiiiat ion amount, whichever is the 
greater per month. In this connection, 
a statement of gross revenue each month 
for the year ending December 31st, is to 
be submitted to the City by March 31st, 
each year. 
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Review ; 
Improvements ; 

Outaoinas ; 

Insurance : 


M^bilit^: 


Daanage to 
Bridge: 


Subject to review every 5 years. 

i 

All improvements constructed on the site 
are the property of the City. 

All outgoings except property taxes are 
to be paid by the lessee. 

Lessee to carry public liability insuraoice 
in the sum of $250,000.00. 

Lessee to assume liability in respect to 
the use aind occupancy of the area, includ- 
ing objects falling from the bridge. 

Any chainge in grade to be approved by the 
City Engineer and to be completed to his 
satisfaction. 


Lessee to indemnify and save heurmless the 
City from all loss and damage to the bridge 
and structures resulting from lessee^ oc- 
cupsincy of the premises. 


Access by City ; - The leased area to be temporarily vacated 

when required by the City Engineer for 
bridge maintenance purposes and the paint- 
ing of steel structural members. 

Commenc emen t 

Date of Lease ; - Approximately 6 weeks from the date that 

Council approves the lease or date of 
occupancy, whichever is the sooner. 

Mr. Gordon Lee Horie has agreed to the above conditions. 

RECCM^IMENDED that the property, Lot C, Block 14, D.L. 185 be 
leased to Gordon Lee Horie subject to the foregoing conditions 
and an agreement satisfactory to the City Engineer, Corporation 
Counsel and the Supervisor of Property & Insurance." 

Your Board 

RbCOMMENDS the foregoing recommendation of the Supervisor of 
Property and Insuraoice be adopted. 
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REPORT TO COUNCIL 
STAN DING COMMITTEE ON TRAN SPORTATION 
AUGUST 31, 1972 

A meeting of the Standing Committee of Council on Transportation • 
was held on Thursday, August 31, 1972, at 9:30 a.m. in #1 Committee 
Room. 

PRESENT ; Alderman Wilson, Chairman 

Aldermen Bird, Liniiell, Ranl^in, 
Phillips and Sweeney, and Adams 

ABSENT ; His Worship the Mayor (On Civic Business) 
Aldermen Broome, Calder and Hardwick 

CLERK: M. James 


The Minutes of the meeting of July 20, 1972, were adopted. 

PART 1 

The following recommendations of the Committee are submitted 
to Council. 


RECOMMENDATIONS 

1 , Transit: - Downtown - Concepts 

The Chairman of the Committee under date of August 17, 1972 
submitted to this moetinji- a report entitled "Rapid Transit Study - 
Wilbur Smith". In that report the Chairman recommended :- 

"(1) That pending resumption by the Regional District of consid- 
ering Transportation as a function. 

The City of Vancouver through the Transportation Comimittee 
establish a small sub-Committee to serve on a Joint 
Committee with B.C. Hydro representatives, to continue 
the work of establishing and designating rapid transit 
routes, station locations, and rapid transit corridors 
within the core area. " 

The Committee in considering the suggestion, took into account 
the recent change in the Government as a result of the Provincial 
General Election held August 30, and after discussion, 

RECOMMENDS that the Greater Vancouver Regional District, in view 
change in the Government of the Province of British Columbia, be 
to resume negotiations with the Provincial Government on matters 
respecting the Transit System. 

The Committee noted that representatives of Wilbur Smith and 
Associates, the Consultants re the Report on downtown transit concepts 
commissioned by the Greater Vancouver Regional District , would be 
presenting to the members of the Regional District Board a report 
reference in the morning of Thursday, September 21st. 

The previous suggestion that the Vancouver City Council meet 
with the consultants separately to review in detail items of concern 
to this council was mentioned and your Committee 

RECOMMENDS that a luncheon with Wilbur Smith and Associates be 
authorized . 

2. Vancouver City Transportation Committee 


In the report of the Chairman dated August 17, referred to 
above, a second recommendation was placed before the Committee 
as follows :- 

Cent. 


of the 
urged 


STANDING (;t)MMITTr:K ON TRANSPORTATION 

August :J:1 , 1972 

"The time has arrived when we need a Citizens' Committee to 
function as a channel of communication between the citizens and 
City Council, keeping citizens informed through the major organi- 
zations of the city, likewise providing for input of ideas from 
citizens, I propose that such a committee would consist of a 
representative apijointed by the following organizations: 


Vaucoviver Board of Trade 

Amalgamated Transit Union 

Downtown Business Association 

Teamsters' Joint Council 

Junior Chamber of Commerce 

Automotive Transportation Association 

Vancouver Planning Commission 

Local Council of Women 

Vancouver Real Estate Board 

B.C. Automobile Association 

Building Owners' & Managers' Association 

The objects of the Citizens' Transportation Committee are 
recommended as follows: 

A. To achieve a balanced transportation program based upon the 
broadest possible citizens participation 

B. To meet with the Standing Committee of City Council on 
Transportation from time to time, in order to consult and 
make recommendations. 

C. The Commission membership should be representative of a 
broad cross section of the community and capable of wide 
consultation with the public. 

D. To keep the public informed upon transportation needs by 
reports from Commission members to their associations, and 
other channels of communication." 


The Committee also had before it the letter of the Chairman of 
the Vancouver City Planning Commission of December 10, 1970 and the 
Chairman of the Planning Commission was also present at the meeting and 
spoke to the Committee. 

The Chairman of the Planning Commission referred to the concern 
of that Commission and the Director of Planning re developments in the 
downtown area. The Chairman of the Planning Commission noted that 
there would incvitabl y be a needed Rights-of way for some mode of 
transit and that the ever present dangers of inflation and speculation 
might make the establishing of these Rights-of-way difficult. The 
Chairman of the Planning Commission suggested that a "time gauge" 
be put on the matter. 

The meeting adjourned at approximately 9:55 a.m. 
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CITY OF VANCOUVER 


SPECIAL COUNCIL - SEPTEMBER 21, 1972 


PUBLIC MEETING 


A Special meeting of the Council of the City of Vancouver was 
held in the Council Chamber on Thursday, September 21, 1972, at 2:45 
p.m. , for the purpose of holding a Public Meeting to hear delegations 
re the issuance of a development permit for lands at 57th Ave. and 
Granville St., commonly known as "Shannon". 


MOVED by Aid. Adams 
SECONDED by Aid. Broome 

THAT this Council do resolve itself into Committee of the Whole, 
His Worship the Mayor in the Chair, to hear delegations on and to 
consider the issuance of a development permit for lands situate at 
Granville and 57th Ave. commonly known as "Shannon". 


1 . Shannon Estates 

Development Permit Application #58110 

On August 15, Council deferred consideration of the report of the 
Board of Administration dated July 20, 1972 entitled"Granville and 
57th Avenue - Shannon, D evelopment P'ermit Application #58110"and 
consideration of the issuance of the development permit pending the 
hearing of delegations on the matter. 

The following were heard by Council: 

Wall and Redekop Corp. Ltd . 

Represented by Mr. W. A. Street. 

Mr. Street spoke in support of the application for the Development 
Permit for the lands and requested the issuance of the permit. He 
filed for information a comparison of the proposals for the development 
of the lands dated September 21, 1972. 

Board of Parks and Public Recreation 

Represented by Commissioner George Puil, Chairman 

The Chairman of the Board of Parks and Public Recreation advised 
Council that that Board wished to have care, custody and management 
of the lands and present buildings for development into a" passive" 
park. The Chairman noted the lands were situated in an area of the 
City which was deficient in parks. 

The Chairman further advised that the Board of Parks and Public 
Recreation opposed the granting of the Development Permit and that 
the Board had received the offer of a large sum of money from a donor 
who wished to remain anonymous for the purchase of these lands provided 
that the donation was matched by funds raised by the City of Vancouver. 
The Chairman stated he could not divulge the amount which the 
anonymous donor had offered. The Chairman advised Council that the 
Park Board had authorized him to make two statements: 


PRESENT: 


His Worship the Mayor (in the Chair) 
Aldermen Adams, Bird, Broome, Calder, 
Linnell, Phillips, Rankin, Sweeney, 
Hardwick and Wilson. 


CLERK TO THE COUNCIL: 


M. James 


CARRIED 
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- to request Council to refuse the issuance of the Permit 

- establish a Committee of the Director of Planning and 
Supervisor of Parks to negotiate with the present 
owners of the land for its purchase. 

In response to questioning, the Chairman of the Park Board 
advised that the offer of funds was not conditional upon the Community Mus 
School use of the present building and that he felt a local improvement 
by-law might be a satisfactory source of funds. However, the Board 
had no position on this at the present time. 

Vancouver City Planning Commission 

Represented by Mr. R. Gibson, Member 

Mr. Gibson submitted and read to the Meeting a letter from the 
Vancouver City Planning Commission dated September 18 which advised 
that the Commission reiterates its previous rejection of the revised 
scheme and urges Council to initiate a discussion on the use of the 
present main building by the Community Music School. 

Community Music School 

Represented by Mrs. W. Armstrong, President 

Advised of the request that the Community Music School be allowed 
to occupy space in the present main building and also advised of 
"statement of intent" dated 15 August, 1972 given by the Community 
Music School to Wall and Redekop Corp. Ltd. 

Property Owners 

Represented by Mr. D. T. Braidwood, Q. C. 

Mr. Braidwood submitted a letter dated September 21, 1972 advising 
of the addresses of the property owners he represented and certain of 
the previous discussions between these property owners and Wall and 
Redekop Corp. Ltd. The letter advised of five points the property 
owners wished Council to consider during these deliberations. 

Citizens ' Council on Civic Development 

Represented by Mr. Wm. T. Strong, President 

Mr. Strong resubmitted and read to Council a Citizens' Council 
letter of 15 August, 1972. 

Vancouver Society of Asian Art 

Represented by Mr. F. E. Eaton 

Advised Council that it was a goal of this Society to establish a 
museum of Asian Arts in Vancouver and also advised that the Society 
did not have the necessary funds to achieve this goal. The Society 
wished to utilize part of the main building for this purpose. 

Vancouver Women's Musical Club 


Represented by Mrs. Gordon Ingles 


Mrs. Ingles read a brief which supported the request of the 
Community Music School. 


I 
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Vancouver Bach Choir 
Represented by Mr. Mclntyre 

Spoke of the needs of the choir and advised of the choir's support 
of the request of the Community Music School. 

Community Arts Council 

Represented by Mrs. Janet Bingham, past president 

Spoke to the Council and advised of the endorsement by the Arts 
Council of the request of the Community Music School. 

Mrs. H. Pasquier advised Council that she represented three persons 
who wished to organize the restoration of the lands and buildings under 
a local initiatives grant. Requested a week's deferment to submit the 
details of this project. 

Junior Symphony Society 

Represented by Miss Wilhelmine Meilicke 

Advised that the Junior Symphony Society supports the request of 
the Community Music School. 

**************** 

At the conclusion of the hearings of the delegations it was 

MOVED by Aid. Adams, 

THAT the application be approved subject to the following 
conditions : 

Number of Units not exceed 171. 

That the floor space ratio not exceed .538. 

That 2 62 parking spaces be provided underground. 

That the on-site guest parking not exceed 29 spaces. 

That the combined site area of buildings and parking areas 
not exceed 34.5%. 

That all applicable conditions set forth in the previous 
Development Permit be complied with. 

That the final detail plans be approved by the Technical 
Planning Board. 


MOVED by Aid. Linnell in amendment, 

THAT the developer post a bond in the amount of 
$100,000.00 to be forfeited if the Development Permit is not issued 
and construction not started within six months from this date, or 
be forfeited if the main floors of the present building are not 
restored within one year. 

(lost) 

MOVED by Aid. Rankin, 

THAT further consideration of these matters be deferred . 

LOST 
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MOVED by Aid. Rankin, 

As a further amendment, the following, 

THAT the maximum number of units be reduced from 171 to 120 and 
that the floor space ratio be reduced from .538 to .45. 

LOST 

The amendment moved by Alderman Linnell and stated above was 
put and 

LOST 

MOVED by Aid. Wilson in amendment, 

THAT construction must be commenced within 12 months 

CARRIED 

The main motion as amended was put as follows: 

THAT the application be approved subject to the following 
conditions : 

Number of Units not exceed 171. 

That the floor space ratio not exceed .538. 

That 2 62 parking spaces be provided underground. 

That the on-site guest parking not exceed 29 spaces. 

That the combined site area of buildings and parking areas 
not exceed 3 4.5% 

That all applicable conditions set forth in the previous 
Development Permit be complied with. 

That the final detail plans be approved by the Technical 
Planning Board. 

That construction must be commenced within 12 months. 

*** 

A recorded vote was requested on the motion as amended, the 
results of which are as follows; 

FOR THE MOTION 


Alderman Adams 
Alderman Bird 
Alderman Broome 
Alderman Linnell 
Alderman Sweeney 
Alderman Wilson 
His Worship the Mayor 

The motion as amended was declared. 

CARRIED 

MOVED by Alderman Adams , 

THAT the Committee rise and report. 

- CARRIED 

MOVED by Alderman Adams, 
SECONDED by Aid. Broome, 

THAT the Committee's report by adopted. 

- CARRIED 


AGAINST THE MOTION 

Alderman Hardwick 
Alderman Rankin 
Alderman Phillips 
Alderman Calder 


The Council adjourned at approximately 4:15 p.m. 


The foregoing are Minutes of the Special Council meeting 
(Public Meeting) of September 21, 1972, adopted on 
September 26, 1972. 




DEPUTY CITY CLERK 



CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 


A Regular meeting of the council of the City of Vancouver was 
held on Tuesday, September 26, 1972, in the Council Chamber, at 
approximately 9:30 a.m. 

PRESENT: His Worship the Mayor 

Alderman Adams, Calder, Hardwick, Linnell, 
Phillips, Rankin, Sweeney and Wilson. 

ABSENT : Aldermen Bird and Broome . 

CLERK TO THE COUNCIL : D. H. Little 

PRAYER 

The proceedings in the council Chamber were opened with prayer. 
'IN CAMERA' MEETING 

The Council agreed to an 'In Camera' meeting later this day. 
ADOPTION OF MINUTES 

(a) MOVED by Alderman Linnell, 
SECONDED by Alderman Adams, 

THAT the Minutes of the Regular Council meeting (with the 
exception of 'In Camera' portion), dated September 19, 1972, 
be adopted . 

- CARRIED. 

(b) MOVED by Alderman Linnell, 
SECONDED by Alderman Sweeney, 

THAT the Minutes of Special Council meeting (Public 
Meeting), dated September 21, 1972, be adopted. 

- CARRIED. 

COMMITTEE OF THE WHOLE 

MOVED by Alderman Calder, 
SECONDED by Alderman Sweeney, 

THAT the Council resolve itself into Committee of the Whole, 
His Worship the Mayor in the Chair.' 

- CARRIED. 

DELEGATIONS 

Building Permit: Repair of Fire 
Damage - 427 East 47th Avenue 

The Council, considered a memorandum, dated September 20, 1972, 
from the City Building Inspector, concerning a building at 427 
East 47th Avenue, which does not conform to the present Building 
By-law, and which was damaged as a result of a recent fire. The 
building is located on a portion of property which is appropriate 
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DELEGATIONS (continued) 

Building Permit: Repair of Fire 
Damage - 427 East 47th Ave, (cont'd) 

for dedication as a lane, and on September 7, 1972, a permit was 
issued to the owner to rebuild the building. It was advised 
there are no grounds for refusal of the permit. 

A petition was received from residents in the area against 
any further remodeling of the building. 

Following explanation of the matter by the City Building 
Inspector, the Council received a delegation in the person of 
Mr. C. Falcone, son of the owner of the property. The owner, Mr. 
M. Falcone, is negotiating with his insurance company, and under- 
took to advise the Building Inspector if and when he intends to repai 
the building. The Building Inspector was instructed to report to 
Council if any alterations or construction takes place on this 
property. 

Mr. A. Spady, who was present representing the petitioners, did 
not wish to pursue the matter in view of the statements made by Mr. 
Falcone . 

REPORT REFERENCE AND BOARD OF ADMINISTRATION AND OTHER REPORTS 

A. Pacific Centre: 
Block 42 


The Council considered a report of the Board of Administra- 
tion, dated September 20, 1972, setting out the details of the latest 
development proposals re Pacific Centre, Slock 42, as the result of 
meetings held between the administration and representatives of 
Pacific Centre Limited. 

Mr. H. W. Pickstone, Deputy Director of the Department of 
Planning and Civic Development, gave an explanation of the 
project, with the aid of a model and sketch plans. 

Council was advised that the Design Panel had reviewed the 
proposals of this latest scheme, and Mr. Pickstone briefly outlined 
some comments of the Panel. 

Mr. L. Cook, Vice-President and General Manager of Pacific 
Centre Limited, answered questions raised by Council members. 

After consideration of the Board of Administration report, 
with suggested changes and additions, it was 

MOVED by Alderman Adams, 

THAT Council approve: 

1. The scheme as generally identified by Plans No. SK 163-4 and 

SK 209-213 received by the Planning Department on September 19, 
1972 and Plans No. AP 108-112 received by the Planning Depart- 
ment August 30, 1972, subject to the following conditions: 

(a) A canopy satisfactory to City Council be provided along 
Granville Street from Georgia Street to Dunsmuir Street; 

(b) Details of landscaping of the plaza and the roofs of the 
lower structure to be submitted for Council's approval. 
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REPORT REFERENCE AND BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


Pacific Centre: Block 42 
(continued) 

2. The Dunsitiuir Street vehicular exit ramp subject to the following 
conditions : 


(a) The ramp being located to provide an ultimate roadway 

width of 42 feet on Dunsmuir Street and a sidewalk width 
on the south side of 12 feet. 


(b) The developer agreeing to pay a rental for the street 
occupancy. This rental to be determined by the Director 
of Finance and reported back to City Council for approval. 

(c) Design details including sidewalk and ramp widths to be 
to the satisfaction of the City Engineer. 


3. The developer agreeing to the closing of the Dunsmuir St. exit 
if and when required by the City to accommodate a rapid transit 
system, or other "^i ty rrgni ramffnl-q . without compensation to 

-, , I AfJiENDED f 

the developer. 


- CARRIED. 


COMMUNICATIONS OR PETITIONS 


1. Neighbourhood Services Association: 
Delegation Recpaest re Grant 


MOVED by Alderman Linnell, 

THAT the request by the Neighbourhood Services Association 
to appear as a delegation, as a result of Council's recent action 
in not approving the Association's additional grant request, be 
approved . 


- CARRIED. 


2. Proposed Kitsilano Senior Citizens 

Housing Project at 7th Ave, and Yew St. 


Reference was made to a letter from the Kitsilano Participating 
Group, which had been sent directly to members of Council by the 
organization, regarding the proposed Senior Citizens Housing Project 
at 7th Avenue and Yew Street. The organization wish to meet with the 
Mayor and Aldermen to discuss the position of the project and future 
plans for participation of the Participating Group. 

It was agreed that the Council would hear this organization as 
a delegation on the matter, at a suitable date. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 

B. Board of Administration, 

GENERAL REPORT, September 22, 1972 

WORKS AND UTILITY MATTERS 

Request for Additional Street 

Sweeper - 1972 Budget 

(Clause 3) 

After due consideration, it was 

MOVED by Alderman Linnell, 

THAT this clause be referred to the Standing Committee on 
General Purposes for a review of the whole subject of street 
cleaning . 

- CARRIED 

Georgia Viaduct Replacement - 
Contract No. 3 - Site and 
Landscape Development 
(Clause 6) 

MOVED by Alderman Wilson, 

THAT the suggestions proposed by the City Engineer with 
respect to this clause, be approved and, therefore. Contract No. 3 
Site and Landscape Development, be separated into two stages; and 
the Corporation Counsel draw up a suitable document to incorporate 
this change . 

- CARRIED 

Lane Oiling Charge 
(Clause 7) 

The Board of Administration submitted a report of the City 
Engineer, with respect to the policy on lane oiling and whether the 
property owners' share of oiling costs should be increased. 

MOVED by Alderman Rankin, 

THAT the costs for oiling lanes be charged against General 
Revenue but that there be no increase in the labour force or 
capital equipment costs as a result of this policy. 

- CARRIED 

Balance of Works and 
Utility Matters 

MOVED by Alderman Linnell, 

THAT Clauses 1, 2, 4, 5 and 8 of the Board of Administration 
report (Works and Utility Matters) be adopted, and Clause 9 
be deferred pending consideration of the relevant by-law later 
this day. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 

SOCIAL SERVICE AND HEALTH MATTERS 

Grant Request: Educational 
Rehabilitation for Juveniles on Probation 
(Clause 1) 

MOVED by Alderman Phillips, 

THAT the recommendation of the Chief Probation Officer and 
the Director of Social Planning/Community Development, as 
contained in this clause, be approved, and that an application for 
cost sharing be made under the Canada Assistance Plan. 

- CARRIED. 

Group Trailer Parking 
(Clause 2) 

MOVED by Alderman Phillips, 

THAT Clause 2 of the Board of Administration report (Social 
Service and Health Matters) be adopted. 

- CARRIED. 

BUILDING AND PLANNING MATTERS 

Strathcona Rehabilitation 
Program (Clause 1) 

MOVED by Alderman Hardwick, 

THAT the report of the Board of Administration report (Building 
and Planning Matters) be adopted. 

- CARRIED. 

LICENSES AND CLAIMS MATTERS 

Licensing of Hotels and 
Motels (Clause 1) 

MOVED by Alderman Adams, 

THAT His Worship the Mayor, on behalf of Council, request the 
Provincial Government to repeal that section of the Municipalities 
Enabling and Validating Act, which was enacted in 1971, dealing with 
the business license fee for hotels or motels, to permit the City 
of Vancouver to charge a license fee to hotels or motels. 

- CARRIED. 

FINANCE MATTERS 

Grant : The Canadian Red 
Cross Society (Clause 1) 

MOVED by Alderman Adams, 

THAT a grant of $70.00, equal to the rental of the Queen 
Elizabeth Theatre Rehearsal Room, for use as a Blood Donor Clinic, 
be granted to The Canadian Red Cross Society. 

- CARRIED BY THE 
REQUIRED MAJORITY. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 

FINANCE MATTERS (continued) 

Civic Luncheon: Exchange Teachers 
(Clause 2) 

After considering this clause and the request from The 
League for the Exchange of Commonwealth Teachers for a civic 
luncheon and tour of civic facilities, it was 

MOVED by Alderman Linnell, 

THAT the usual pass privileges for the various civic facilities 
only be extended to this orgajiization . 

- CARRIED. 

Balance of Finance Matters 

MOVED by Alderman Calder, 

THAT Clause 3 of the Board of Administration report (Finance 
Matters) be adopted. 

- CARRIED. 

C. PERSONNEL MATTERS - September 22, 1972 

Leave with Pay: Dr. H. E. McLean, 
Director of Clinical Services 
(Clause 1) 

MOVED by Alderman Adams, 

THAT this clause of the Board of Administration report 
(Personnel Matters) be approved. 

- CARRIED. 

D. PROPERTY MATTERS - September 22, 1972 

MOVED by Alderman Adams , 

THAT Clauses 1 and 2 of the Board of Administration report 
(Property Matters) be adopted, and Clause 3 be received for 
information . 

- CARRIED. 

E. Redevelopment of East 37th Ave. - 
Eraser to Inverness Streets, to 
Provide 27' Roadway on 50' Allowance 

The Council considered the Board of Administration report, 
dated August 31, 1972, wherein the City Engineer detailed a proposed 
redevelopment of East 37th Avenue - Eraser to Inverness Streets, to 
provide 27 ft. roadway on 50 ft. allowance, and suggested certain 
procedures to improve the street allowance, with alternatives. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued ) 

Redevelopment of East 37th Ave. - 
Eraser to Inverness Streets, to 
Provide 27' Roadway on 50' Allowance 
(continued) 

MOVED by Alderman Phillips, 
THAT 

1. A building line be established 50 feet north of the original 
south property line of 37th Avenue extending from the east 
property line of Eraser Street to the west property line of 
Inverness Street. 

2. The surplus 16 ft. strips of property be sold to the abutting 
property owners for a nominal sum of $100.00 each. 

3. The following procedure be approved as a long term project: 

(i) No additional property to be acquired until the owners 
offer it to the City at a fair market price or* when the 
owner makes application to carry out major repairs. 

(ii) (a) Local Improvement petitions for curbs and gutters in 
the 5 uncurbed blocks will be processed for a 
27 foot pavement centered on a 50 ft. street when 
they are received from the property owners. 


636 


(b) When a petition has been received for curbs and 
gutters in the block between Windsor Street and 
Sommerville Street (which is the only one of the 
five uncurbed blocks where private property is 
required) , Council will be asked to approve the 
purchase of the 17 feet of property required for 
street purposes . 

- CARRIED. 


F. Coordination of Volunteer 

Services in the City of Vancouver 

Council considered the Board of Administration report, dated 
September 7, 1972, wherein civic officials detailed a programme 
for the coordination of volunteer services in the City of Vancouver, 
including a costing of the programme. The officials recommended 
as follows, which was concurred by the Board of Administration: 

'■The Medical Health Officer, the Director of Social Planning, and the 
Director of Welfare & Rehabilitation, therefore, recommend - 

1. THAT the Coordinator of Volunteers and the Cl^rk-Typlat II (South 
Service Area) become permanent staff positions effective July 1, 1972, * 
and that these two positions be transferred to the City Department 

of Welfare & Rehabilitation. These staff persons are to be seconded 
to the Health Department. 

2. THAT a Coordinator of Volunteers and a Clerk-Typist II be appointed 
to the East Service Area of the city effective October 1, 1972, 
under the same arrangements as the South Service Area (I.e. as staff 

of the Department of Welfare & Rehabilitation and seconded to the Health 
Department) . 

(continued) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 

Coordination of Volunteer Services 
in the City of Vancouver (continued) 

Bie Acting Director of Personnel Services reports as follows: 

"At the request of the City Medical Health Officer, I have conducted a 
review of the duties and responsibilities of the above proposed positions and 
report as follows: 

In the first Instance the Medical Health Officer has recommended that 

the present tenporary Coordinator of Volunteers and ClerJc-Typlst II positions 

In the South Service Area become permanent. The duties and responsibilities 

of the Coordinator of Volunteers will remain the same In that duties 

will Include responsibility for planning, developing and adcnlnlsterlng 

a program for the effective use of volunteer workers to enrich existing and 

potential public and voluntary health, social, recreational and educational 

programs, to recruit volunteers for programs and to conduct the necessary 

training and orientation sessions. The duties and responsibilities 

of the Clerk-Typist II position will still Include typing correspondence, 

forcns and other cnatcrlals required for the operation of the program, 

cnalntalnlng files and registers of volunteers available, receiving 

requests for and contacting the volunteer workers, and answering general 

enquiries. 

* On June 20, 1972, City Council agreed to extend these two temporary 
positions pcndiiij; Ck>n:> iilcracion of this coniprehens ive report. 


I recommend that these to nnorary position!; be mad^ permanent and classified 
as Coordinator of Volunteers, Pay Grade 22 ($703 - 843) and Clerk-Typist II, 
Pay Grade 9 ($398 - 472). 

In the second Instance, it has been proposed th<t a Coordinator of Volunteers 
and a Clerk be appointed on a permanent basis to the East Service Area of the 
city. I have reviewed the duties and responsibilities of these two positions 
and c mclude that their functions are similar to those stated above In the 
first Instance. I, therefore, recommend that these positions be classified 
as Coordinator of Volunteers, Pay Grade 22, and Clerk-iyplst II, Pay Grade 9. 
SIM4ARY 


Present 

Incumbent Clas s ification 

G. Levi Coordinator of 

Volunteers 
P.G. 22 ($703-843) 
Temp, from July I, 
1971 to June 30, 1972. 

V. Scharf Clerk-Typist II 
P.G. 9 ($398-472) 
Temp, from July 1 , 
1971 to June 30, 1972. 

One New 
Position 


One New Position 


Proposed 

CI asaif ication 

Coordinator of 

Volunteers 

P.G. 22 ($703-843) 

Percnanent 


Clerk-Typist II 
P.G. 9 ($398-472) 
Permanent 


Coordinator of 

Volunteers 

P.G. 22 ($703-843) 

Percnanent 

Clerk-Typist II 
P.G. 9 ($398-472) 
Permanent 


Effective 
Date 


July I, 1972 


July 1, 1972 


October I, 1972 


October 1, 1972 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 

Coordination of Volunteer Services 
in the City of Vancouver (continued) 

MOVED by Alderman Linnell, 

THAT the recommendations contained in the foregoing Board 
of Administration report be approved. 

- CARRIED. 

G. Report of the Special Committee 
re Control of Soliciting for 
Charity - September 19, 1972 

Council noted a progress report of the Special Committee re 
Control of Soliciting for Charity, dated September 19, 1972, in 
which was shown the number of applications given out since the 
by-law came into effect and the number of organizations which had 
been granted licenses to date. 

Alderman Phillips, as Chairman of the Special Committee, 
advised that they had met yesterday with the Universal Foundation 
of Equality, an applicant which the Committee is directing not 
receive a license . 

MOVED by Alderman Phillips, 

THAT the report of the Special Committee re Control of 
Soliciting for Charity, dated September 19, 1972, be received for 
information . 

- CARRIED. 

H . False Creek Railway Study 

The Council considered the following report of the Special 
Committee re False Creek, dated September 22, 1972: 


"On May 16th, 1972, City Council instructed the False 
Creek Committee among other things, 

• to proceed with the issue of the railway 
from both a political and engineering point 
of view. ' 

On September 7th, 1972, the Committee resolved as follows: 

' That the Chairman report direct to Council at 
the next meeting on the Terms of Reference on the 
Railway Kits Trestle Relocation Study including 
the request for funding. ' 

Discussions have been held with the Minister of State for 
Urban Affairs and officials of his department with a view 
to undertaking a study to determine the implications of, 
and opportunities for removal and/or relocation of the 
rail lines in False Creek. Discussions have also been 
held with Marathon Realty Ltd., B.C. Hydro and Power 
Authority and the B.C. Central Credit Union with a view to 
gaining their participation or involvement in the proposed 
rail study. 


(continued) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 

False Creek Railway Study 
(continued) 

A full report on all aspects of development in False Creek 
is being prepared for early submission to City Council. 
However, it is important that the rail study be commenced , 
at the earliest possible time. Terms of Reference (attached) 
have been prepared and initial discussions have been held 
with possible consultants. 

A two-part study is proposed. The first part would cost an 
estimated $10,000; the cost of the second part, which 
would constitute the major portion of the study would be 
jointly funded by the Ministry of State for Urban Affairs, 
Marathon Realty Ltd., the City of Vancouver and possibly 
others. The exact proportion of the contributions has not 
yet been determined but discussions are proceeding. 

It is RECOMMENDED that City Council authorize the Special 
Committee re. False Creek to select consultants to undertake 
Part I of the proposed Railway Study and authorize the 
expenditure not to exceed $10,000 as a contribution to the 

overall railway study and that these funds be appropriated 
from the 1972 'Basic Capital Appropriation Budget for False 
Creek Development'. 

Details of Terms of Reference, sharing by others and related 
matters be at the discretion of the Committee Chairman." 

A copy of the Proposed Terms of Reference was attached to 
the report and is on file in the City Clerk's office. 

MOVED by Alderman Hardwick, 

THAT the foregoing report of the Special Committee re False 
Creek, dated September 22, 1972, be approved. 

- CARRIED. 

COMMITTEE OF THE WHOLE 

MOVED by Alderman Adams, 

THAT the Committee of the Whole rise and report. 

- CARRIED. 

MOVED by Alderman Adams , 
SECONDED by Alderman Linnell, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED. 

BY-LAWS 

BY-LAW TO AMEND BY-LAW #3614, 

BEING THE LOCAL IMPROVEMENT PROCEDURE 

BY-LAW (Underground Wiring Projects) 

MOVED by Alderman Wilson, 
SECONDED by Alderman Sweeney, 

THAT leave be given to introduce a By-law to amend By-law 
No. 3614, being the Locail Improvement Procedure By-law, and the 
By-law be read a first time. 

- CARRIED. 
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BY-LAWS (cont'd) 

BY-LAW TO AMEND BY-LAW #3614, 
BEING THE LOCAL IMPROVEMENT PROCEDURE 
BY-LAW (Underground Wiring Projects) 
(continued) 

MOVED by Alderman Wilson, 
SECONDED by Alderman Sweeney, 

THAT the By-law be read a second time. 

- CARRIED. 

MOVED by Alderman Wilson, 
SECONDED by Alderman Sweeney, 

THAT Council do resolve itself into Committee of the Whole 
to consider and report on the By-law, His Worship the Mayor in 
the Chair . 

- CARRIED. 

MOVED by Alderman Wilson, 

THAT the Committee of the Whole rise and report. 

- CARRIED. 

The Committee then rose and reported the By-law complete. 

MOVED by Alderman Wilson, 
SECONDED by Alderman Sweeney, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED. 

MOVED by Alderman Wilson, 
SECONDED by Alderman Sweeney, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED. 

(The By-law received three readings.) 

BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 

WORKS AND UTILITY MATTERS (continued) 

Installation of Underground Wiring Projects 
as Local Improvements on the "Initiative 
Principle" - (Clause 9) 

The Council considered this clause at this time, and it was 

MOVED by Alderman Adams, 
SECONDED by Alderman Sweeney, 

THAT this clause be approved. 

- CARRIED BY THE 
REQUIRED MAJORITY 
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MOTIONS 

Allocation of Lands for Highway 
Purposes (2570 to 2590 Commercial Dr.) 


MOVED by Alderman Rankin, 
SECONDED by Alderman Sweeney, 

THAT WHEREAS the registered owners have conveyed to the City 
of Vancouver, for highway purposes, the following described lands: 

North 10 feet of Lot 33 and 34, l except the west 7 
feet now road (Plan 4368) , Subdivisions A & B, 
Block 162, District Lot 264A, Group 1, New Westminster 
District, Plans -222 and 1771, the same as shown out- 
lined red on plan prepared by A, Burhoe, B.C.L.S., 
dated July 4, 1972, and marginally numbered LF 6146, 
a print of which is hereunto annexed. 


AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said land for lane purposes; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same is hereby accepted and allocated for 
lane purposes and declared to form and to constitute portion of 
a lane . 

- CARRIED 

The following Notice of Motion was submitted at the Council meeting 
on September 19, 1972: 

Removal of Wooden Poles 

MOVED by Alderman Wilson, 
SECONDED by Alderman Bird, 

THAT WHEREAS City Council has established a precedent in 
applying a financing formula for removing wooden poles on Kerr 
Street and 54th Avenue (see Board of Administration report of 
September 15, 1972, page 5); 

THEREFORE BE IT RESOLVED THAT the Board of Administration 
prepare a report for City Council which lays out a program spread 
over a reasonable period of time which will remove wooden poles 
from residential streets where standard lighting has been 
installed . 

- LOST . 

A recorded vote was requested, the results of which were 
as follows: 

FOR THE MOTION AGAINST THE MOTION 

Alderman Hardwick His Worship the Mayor 

Alderman Linnell Alderman Adams 

Alderman Rankin Alderman Calder 

Alderman Wilson Alderman Phillips 

Alderman Sweeney. 


(The motion was put and 


Lost) . 
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Leave of Absence: 
Alderman Linnell 

MOVED by Alderman Adams, 
SECONDED by Alderman Rankin, 

THAT, at the recfuest of Alderman Linnell, leave of absence 
be granted her from September 27 to October 25, 1972. 

- CARRIED. 


ENQUIRIES AND OTHER MATTERS 

Deferred Property Taxes 
for Senior Citizens 

Alderman Wilson referred to a newspaper item, attributed 

to the Minister of Municipal Affairs, 
making reference to a proposal to defer 
property taxes for senior citizens until 
such time as the property changes owner- 
ship or the owner dies. 

The Alderman reminded Council that the 
subject matter had been referred some 
time ago to the Finance Committee. 

Alderman Phillips spoke to the same subject, particularly 

with regard to approaches being made to 
the Provincial Government on subsidiza- 
tion or payment of interest on such 
taxes if the proposal is carried out. 

MOVED by Alderman Wilson, 
SECONDED by Alderman Phillips, 

THAT this matter be brought to the attention of the Finance 
Committee, for subsequent report to Council. 

- CARRIED. 

Alderman Sweeney: referred to the amount of correspondence 

Killarney Gardens Complaint which has transpired as a result of a 
re Garbage Containers complaint on the siting of garbage con- 

tainers in Killarney Gardens. The 
Alderman referred to the apparently 
unnecessary amount of investigation 
carried out by civic departments to 
satisfy one complaint. 

His Worship the Mayor directed the 
enquiry to the Board of Administration. 


Council recessed at approximately 11:00 a.m., to reconvene 
'In Camera' in the Mayor's office. The Council adjourned 
following the 'In Camera' session. 


The foregoing are Minutes of the Regular Council 
meeting of September 26, 1972, adopted, after amendment, 
on October 3, 1972, 
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September 22, 1972 


The following is a report of the Board of Administration:- 

WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 

RECOMMENDATIONS : 

1. C.P.R. SPUR TRACK ACROSS ARGYLE STREET AND KENT AVENUE NORTH 
WEST OF ARGYLE 


"Doyle Construction Co. Ltd. has applied to cross Argyle Street 
and Kent Avenue North with a spur track to serve its warehouse on the north 
side of Kent, Mile 2.87 V.& L.I.,, New Westminster Branch. 

I RECOMMEND that: 

A. The application be approved subject to conditions set out in a 
railway crossing agreement satisfactory to Corporation Counsel. 

B. Your Engineer be authorized to sign the application plan to the 
Railway Transport Committee on behalf of the City: 

(i) After the plan has been ammended to his satisfaction. 

(ii) When Doyle Construction has executed the said railway 
crossing agreement. 

C. The agreement be executed by the Mayor and the City Clerk and the 
seal of the City affixed thereto." 

Your Board RECOMMENDS that the foregoing be approved. 


2. TENDER NO. 57-72-9, REINFORCED CONCRETE PIPE AND 
REINFORCED CONCRETE MANHOLE SECTIONS AND LIDS 


The Purchasing Agent and City Engineer report as follows: 

"Tenders for the above were opened by your Board on July 17th, 
1972, and referred to the City Engineer and Purchasing Agent for report. 
The working tabulation is on file in the Purchasing Agent's Office. 

Funds for all purchases are provided for in the Capital Budget. 

The City's annual requirements are approximately 

a) Concrete Pipe 

60% with tone,ue and groove joints - $155,000.00 
A0% with bell and spigot joints - $106,000.00 

b) Concrete Manhole Sections and Lids - $113,000.00 
Concrete Pipe 

Ocean Cement Limited offered the full range of sizes and classes 
with both types of joints, whereas Lafarge Concrete Limited offered only 6 
of the 15 tongue and groove joints and 9 of the 13 bell and spigot joints. 


Lafarge Concrete Ltd. offered the low bid on their 6 tongue and 
groove items and bids identical to Ocean Cement on their 9 bell and spigot 
items. 
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We are, therefore, reconmending that each firm be awarded their 
low bid items and the identical bid items be awarded to both firms, so in 
the case of pick-ups or urgent requirements, the City can obtain the pipe 
from the firm that is closest to the job site, or the one that has the 
material in stock. 

Concrete Manhole Sections and Lids 


Ocean Cement offered the low bid on concrete manhole sections 


and lids. 


The City Engineer and Purchasing Agent RECOMMEND acceptance of 
the low bids to specifications, for a one year period , as follows: 

The 5% Provincial S.S. Tax and cartage at $3.50 per ton to be in 
addition to all prices shown in the report and in the tabulation. 


Items 


(a) Concrete Pipe ; 
Tongue & Groove 


(b) Concrete Pipe ; 
Bell £. Spigot 


Estimated Costs 

Lafarge Concrete 
Ltd. 


, 21", 2h", 
, 36" and 


18 
30 

at a total cost 
of approximately 
$95,000. 


A portion of all 
sizes 18" to 5^" 
inclusive at the 
unit price ten- 
dered. 


(c) Concrete Manhole 
Sections & Lids 


Ocean Cement 
Ltd. 

15", 20", 22" 
27", ^8", W 
and 60" at a 
total cost of 
approximately 
$60,000. 

A portion of 
all sizes 15" 
to 60" inclu- 
sive at the 
unit prices 
tendered. 

All sizes at a 
total estimated 
cost of 
$113,000. 


Approx. Total 
Cost 


$155,000.00 


$106,000.00 


$113,000.00." 


Your Board RECOMMENDS that the recommendation of the City Engineer 
and Purchasing Agent be approved, subject to a contract satisfactory to 
Corporation Counsel. 


CONSIDERATION 

3. REQUEST FOR ADDITIONAL STREET SWEEPER - 
1972 BUDGET 


The City Engineer reports as follows: 

"On April 18, 1972, Council adopted the 1972 Revenue Budget 
estimates, and referred certain items to the Finance Committee 
for further consideration. One of these items was an additional 
mechanical sweeper requested by the Engineering Department. How- 
ever, at the instruction of the Board of Administration, this 
report is being forwarded to Council so that it can be considered 
together with the following report on Street Cleaning - Gastown 
and Vicinity. 
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A thorough review of the standard of street cleaning being 
provided by the City has been carried out by the Engineering De- 
partment. A technical report based on this study is on file in 
the offices of the Board of Administration. 

Since determining the degree of cleanliness appropriate for 
a City is a very subjective matter, we have reviewed our standard 
of service from three viewpoints. Initially, we concentrated on 
development of systematic methods for determining the rela tive 
need for street cleaning for the relative levels of service being 
provided in different areas of the City. Such a system would 
assist in effective allocation of street cleaning effort and permit 
easy comparison of standard of service between areas of the City 
and from year to year. We have developed a system for this pur- 
pose, using such data as zoning, pedestrian volumes, and vehicle 
volumes, to predict need for cleaning. The information necessary for 
developing the system has. been collected, part of it under the 
Student Summer Employment Project, and is being analyzed. The system 
should provide useful information for future Councils to maintain an 
established and equitable level of service. 

Our second approach to reviewing standard of service was compari- 
son to other Cities. Comparative street cleaning expenditure figures 
were obtained for several Canadian Cities from a 1967 report by the 
Canadian Federation of Mayors and Municipalities, "Municipal Ser- 
vices Project - Statistical Results". Expenditures for street clean- 
ing in three American Cities were obtained and converted to 1967 
dollars for comparison. The following table displays these compara- 
tive figures. 


STREET CLEANING EXPENDITURE 

PER CAPITA 

(1967 Figures) 


San Francisco 

$ 5.30 

Toronto (City) 

4.95 

Portland 

2.72 

Ottawa 

2.57 

Halifax 

1.94 

Edmonton 

1.47 

Winnipeg (City) 

1.31 

Victoria 

1.29 

Calgary 

1.19 

Vancouver 

1.16 

Regina 

1.06 

Seattle 

0.79 


— Seattle's level of expenditure (in equal value 
dollars) is just half of what it was five years 
ago. Its present low level probably reflects 
its present economic problems. 

As the table shows, Vancouver is tenth among the twelve 
Cities, tabulated in per capita expenditure. 
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The third aspect of our review considered the history of 
expenditure and workload growth in Vancouver itself. A year-to- 
year comparison of the service provided in Vancouver from 1961 to 
1971 shov.'s a declining standard. Our street cleaning expenditure 
Increased by 55^ during this period. During the same period, our 
basic labour rate increased by 72?^ and the Engineering News Record 
Construction Cost Index increased by 8^, In terms of present-day 
dollars, therefore, our 1971 expenditure was lower than our 1961 
expenditure. During that period, improvements in efficiency, 
through the use of electric carts, have allowed us to maintain 
service in areas of -extremely high need, such as Theatre Row and 
Gastown. However, in the balance of the City, outside the "high 
need" areas, the level of service has dropped. 

In 1961, there were approximately 4,800 block-sides of curb 
in the City; in 1971 there were approximately 10,600 block-sides. 
This growth has been largely in the residential areas, where the 
major tool of street cleaning is the mechanical sweeper. The City 
street-sweeper fleet of five units has not increased since 1961, 
despite this increase. Furthermore, the burning ban has resulted 
in an increasing workload for sweeping leaves. 

A report will be advanced to Council in 1973 v^en the results 
of the cleaning-need sy^ten are available. At that time, the overall 
level of service will be reviewed and a policy established to guide 
our budgeting and planning of work. 

In the meantime, however, it is clear that the level of service 
in residential areas has dropped seriously, with the same sweeper 
fleet attempting to serve more than double the curb mileage. In 
view of the two months' tirae for purchase and delivery of such equip- 
ment, approval of one additional sweeper is requested at this time. 
This v/ill not restore the previous level of service but will materially 
increase our sweeping capacity until the overall review can be 
implemented . 

The Comptroller of Accounts advises that, if approved, 
funds would be provided from contingency reserve. 

I RECOMMEND that the purchase of one additional mechanical 
street sweeper at the estimated cost of $22,000 be approved; 
funds be provided from Contingency Reserve . 

Your Board note that the report clearly indicates that 
there has been a decrease in the standard of service being 
provided for street cleaning of the City on an overall basis. 
As this report states, "the degree of cleanliness appropriate 
for a city is a very subjective matter" and, since council 
may be satisfied with the present standard of service, this 
report is being submitted for the CONSIDERATION of Council. 

It is further noted that if an additional sweeper is 
purchased there will be additional costs for staff which 
will be reflected in next year's annual budget. 
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4 . STREET CLEANING - GASTOWN AND VICINITY 

The City Engineer reports as follows: 

"The development of Maple Tree Square, Blood Alley Square, Trounce 
Alley and the general success of Gastox/n in attracting a large number of 
people has created the need for more day and night street cleaning effort. 
The additional cleaning required is primarily in the form of hand work, since 
the new planters, contours, bollards, and lack of curbs preclude the use of 
mechanical equipment in Maple Tree Square, Blood Alley Square and Trounce 
Alley. Several other areas in the vicinity of Gastown also require additional 
hand cleaning or will in the near future such as Cordova, Main to Campbell, 
Chinatovm, Strathcona. In addition, the hand work on the Saturday night shift 
should be increased in some locations to provide a better appearance for Sunday 
when no street cleaning work is done. Requests for increased services have 
been coming in from property ovmers in the above areas. 

In order to provide this additional street cleaning effort it will 
be necessary to add one additional Labourer I with a hand cart on day shift 
(5 days/v;eek coverage) , and one additional Labourer II with an electric cart 
on night shift (6 nights/week coverage). 

The costs are estimated as follows, based on 1972 rates: 

A. Operating Costs 

Annual Cos t Rema ining 3 months 1972 

Labour $23,300 $5,800 

Electric cart 4,100 1,000 


Totals $27,400 $6,800 
B. Capital Cost 

1 Electric cart $3,500 

1 Hand cart 400 


Total $3,900 


I RECOMMEND: 


1) That additional hand street cleaning be provided in Gastoxra 
and vicinity. 

2) That $6,800 for operating costs for the remainder of 1972 be 
provided from the Contingency Reserve, and $27,400 be included 
in the 1973 Budget for operating costs in 1973. 

3) That $3,900 be provided from the Contingency Reserve to obtain 
one electric cart and one hand cart. 


The Director of Finance advises that funds are available from 
the Contingency Reserve." 


Your Board RECOMMENDS that the foregoing report of the City Engineer 
be adopted. 
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5. STREET CLOSURE - 19th AVENUE, OAK STREET 
TO LAUREL STREET 

The City Engineer reports as follows: 

"Congregation Sahara Tzedeck in a letter dated September 
7, 1972, signed by Rabbi Hier, are requesting permission to close 19th 
Avenue between Oak Street and Laurel Street to vehicular traffic on 
Saturday, September 30, 1972 from 6:30 p.m. to 9:00 p.m. so that they 
may hold a religious service in the street. Approximately 500 people 
are expected to attend. 

There are no objections to this closure from an Engineering 
or Police Department standpoint, and transit service is not affected. 

Temporary signing together with barricades will be required. 

It is accordingly RECOMMENDED that 19th Avenue from Oak Street 
to Laurel Street be closed to vehicular traffic on Saturday, September 30, 
1972 from 6:30 p,m, to 9:00 p,m, provided that: 

1, Costs of barricading and signing are borne by the 
applicant, 

2, The applicant enter into an arrangement satisfactory 
to the Corporation Counsel indemnifying the City 
against all claims arising from these festivities, 

3, That all details be to the satisfaction of the Chief 
Constable and the City Engineer," 


be adopted. 


Yovir Board RECOMMENDS the foregoing report of the City Engineer 


CONSIDERATION 


GEORGIA VIADUCT REPLACEMENT - CONTRACT NO. 3 
SITE AND LANDSCAPE DEVELOPMENT 


The City Engineer reports as follows: 

"On June 8, 1971 Council approved the reconimendatlon of the City 
Engineer that a contract be awarded to Jeckway Landscaping Ltd. for Contract 
No, 3 - Site and Landscape Development for Georgia Viaduct Replacement. 

The Contractor proceeded Immediately with this work and has now 
reached the point where all work Is complete with the exception of the area 
presently occupied by the Union Laundry. This area cannot be completed until 
the City obtains vacant possession of the property, which could be as late 
as summer of 1973, In the meantime, the City would be retaining In excess 
of $38,000 In holdback monies. 

The delay In acquiring this property Is a result of extensive 
negotiations between the City and the property owner and Is no fault of the 
Landscape Contractor, He should not be penalized, therefore, by retaining 
the holdback money for an unreasonable period of time. 
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The Contractor has estimated that the portion of his contract, as 
yet incomplete, will amount to $6,881.41, It is suggested, therefore, that 
Contract No. 3 - Site and Landscape Development be separated into two stages - 
Stage 1 to cover the work already completed and to be in the amount of 
$254,726,83, and Stage 2 to cover the work to be done in the area presently 
occupied by the Union Laundry and to be in the amount of $8,000 (i,e, - 
$6,881,41 plus $1,118.59 of present holdback monies). Stage 1 could there- 
fore be declared completed and the balance of the holdback monies released 
in accordance with the General Conditions of Contract, It is further suggested 
that Council request Corporation Counsel to draw up a suitable document to in- 
corporate this change." 

Your Board submits the foregoing report of the City Engineer for 
Council's CONSIDER ATI W. 


7 . LANE OILING CHARGE 

The City Engineer reports as follows: 

This report reviews the existing policy on lane oiling 
which was the subject of enquiry reports dated June 12, 1969 and 
October 27, 19 70 and which were circulated to members of Council. 

It also suggests a rate increase which Council may wish to 

consider. 

Quoting from these two reports - 

"The present policy of the City is to apply dust layer to lanes at 
a cost to the abutting residents of four cents per lineal foot of lane. This 
is done on a block basis, or from intersection to intersection and not at the 
rear of individual properties. It nearly always involves more than one owner 
or resident so that usually some person in the block takes up a collection 
from the interested parties to pay for the oiling. The effectiveness of the 
dust layer is guaranteed for one year only so that if a lane becomes badly 
rutted or potholed after the dust season is over and has to be graded to 
restore a smooth surface, the City would not re-oil free of charge," 

There are some 350 miles of gravel surfaced lanes in the City and 
of these, 265 miles are in one and two family areas. 

In recent years the amount of lane oiled has averaged 48 miles 
annually and the cost has averaged 9^ cents per foot with the City paying 
5^ cents per foot or an annual average total of $14,000. 

The total cost of the oiling program has not been recovered from 
the property owner because oiling is effective for only one year, thus, it 
is more of a maintenance function, which is normally paid by the tax payer- 
at-large through the revenue budget, than a local improvement function. 
However, the small charge of fo\ir cents per lineal foot has been made to 
discourage abuse of this service by the property owners which could result in 
excessive demands for oiling. In recent years, costs have been rising but no 
adjustment has been made to the property owners* share. The four cents 
charge appears to be still effective in preventing abuse of the service. 
However, Council may wish to raise the property owners* share to a higher 
level. 

Possible increase could be from four cents per foot to eight cents 
per foot. This would reduce the City*s share to 1^ cents per foot, resulting 
in savings to the City which would be reflected in the revenue budget. The 
Finance Department feel some increase is warranted. 
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On June 6, 1972, Council approved a residential Isine paving program 
which will eventually do away with lane oiling in residential areas and should 
result in an immediate decrease in the number of miles oiled. There are, 
however, some gjravel surfaced lanes in the City that are not in residential 
areas, so it is doubtful if the lane oiling program would drop below 20 miles 
per vear until considerably more permanent paving is done. 

Assuming that the lane oiling program will drop progressively from 
the present average of 48 miles to 20 miles in the fifth year of the resi- 
dential lane paving program, the saving to the City under the proposed 8 cents 
per foot oiling charge would be: 


Cityts 

Cost Saving 


Present Program 48 mi. 

per yr 

, at 4^ rate 

$ 14,000 



1st yr. Paving Program 40 mi.. 

at 8^ rate 

3,200 

$ 

10,800 

2nd " " 

•n 

35 mi. 

at 8^ rate 

2,800 


11,200 

3rd " " 

It 

30 mi. 

at 8^ rate 

2,400 


11,600 

4th " " 

■ft 

25 mi. 

at 8^ rate 

2,000 


12,000 

5th " " 

It 

20 mi. 

at 8^ rate 

1,600 


12.400 





TOTAL 

$ 

58,000 


AVERAGE $ ll,600/yr. 

The matter of whether to increase the property owners* share of 
oiling costs from four cents to eight cents per lineal foot of lane is 
submitted to Council for COISIDERATION . 


RE COMMENDAT I ON 


8 . SEWER INSTALLATION - STRATHCONA REHABILITATION PROJECT 

The City Engineer reports as follows: 

"Tenders for the sewer work in the westerly part of the Strathcona 
Rehabilitation Area were opened by the Board of Administration on Monday, 
11 September. The City Engineering Department had submitted an estimate of 
$463,425. No other tenders were received. 

The agreement for the Strathcona Rehabilitation Projects provides 
for the cost of engineering works to be shared (50% Federal, 25% Provincial 
and 25% Municipal) up to a total of $2 million. This figure was set early in 
1971. Since then: 

a. The decision was made that underground services should be to an 
RM-3 standard in view of possible future rezoning; 

b. The Major Sewerage and Drainage Report was adopted, bringing 
Strathcona into the separately sewered area; and 

c. Costs have risen with the lapse of time. 

The total cost of the engineering works will not be known until 
all designs are complete and bids received. Our best present estimate, however, 
is that the total will be about $2.35 million. Since the sewer work involves 
the conversion from combined to separate system, it is not practicable to 
delete any part of the sewerage. 
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The matter of increasing the allocation for engineering works is 
being taken to the Strathcona Rehabilitation Committee. It will, however, 
take it some time to review the needs of the other facets of the program and 
make a recommendation to the three levels of government. An early start on 
the sewer work is desirabl,^ and it is proposed that the present tender be 
awarded on the basis that up to $350,000 of the sewerage costs (present tender 
plus the second contract) may not be shareable under the agreement. This 
figure will be subject to revision v*ien the Strathcona Rehabilitation Committe 
has reviewed the allocation and vhen the costs of all parts of the work are 
known. 

If necessary, the additional City funds to cover the non-shareable 
portion could be made available within the approved 1972-1976 Sewer Capital 
Program. 

This proposal has been discussed with officials of the Central 
Mortgage and Housing Corporation and they agree. 

The estimated costs of the work are: 

'Contract' work = $ 463,425 

Engineering, Inspection and 

General expenses at 14% = $ 74,175 

$ 537,600 

The City's share of this cost is available in 118/2101 'Provision 
for Pollution Control'. 

I RECOMMEND that approval be given to carry out the sewer work in 
the westerly part of Strathcona with City forces at an estimated cost of 
$537,600 on the basis that up to $350,000 of the sewerage cost (this plus the 
second contract) will not be shareable." 

Your Board RECOMMENDS that the above recommendation of the City 
Engineer be adopted. 


9. INSTALLATION OF UNDERGROUND WIRING PROJECTS 

AS LOCAL IMPROVEMENTS ON THE "INITIATIVE PRINCIPLE" 


First Step ; 

The City Engineer reports as follows: 

"I consider it advisable to construct underground wiring projects 
as local improvements on the initiative principle on the following streets :- 

a. Casslar Street ; Both sides from a point 16 ft. south of Turner Street 
to William Street on the east side, and to Charles Street on the west 
side. 

b. Pender Street ; Both sides from Homer Street to lane east of Meiin Street 

^* Trounce Alley and Blood Alley Square ; North side from 231 ft. east of 
Abbott Street to 462 ft. east of Abbott Street; South side from 229 ft. 
east of Abbott Street to 461 ft. east of Abbott Street. 

d^ 1st Avenue ; Both sides from 71 ft. east of Nanaimo Street to 173 ft. 
east of Kamloops Street, and from 99 ft. west of Slocan Street to 
608 ft. west of Boundary Road. 

f. 16th Avenue ; Both sides from 151 ft. east of Camosun Street on south 
side and from 297.12 ft. east of Camosun Street on the north side, to 
Blanca Street. 
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The following are the estimated property owners' "line" rates 
covering only the undergrounding of utility wires on the streets. None of 
the projects involve connections to owners' premises. 


Zone 

Residential ' 
Multiple Dwelling 

Business & Industrial 
(General) 

Business & Industrial 
(Pender Street) 


Estimated 
Single Cash Payment 

$ 5.00 per foot 
$15.00 per foot 


$30.00 per foot 


$14.15 per foot 


Estimated 
Annual Payment 
for 15 years 

i63C per foot 
$1.90 per foot 


$3.79 per foot 


$1.79 per foot 


The City shall contribute the balance (if any) of the Municipal 1/3 of the costs. 

Except for the Pender Street rate, the rates are based on the average cost 
of undergrounding for the average developments in the various zones throughout 
the City, in accordance with the guidelines approved by City Council on 
August 15, 1972. The costs on Pender Street are low because the wires can be 
installed in existing ducts. Therefore, the proposed rate for Pender Street 
is based on the assessable property owners paying all of the municipal one 
third of the undergrounding costs. 

The estimated City's share for undergrounding on 16th Avenue includes 
the sum of $48,400.00 which is the University Endowment Lands' share of the 
municipal one third. Because the estimate was received too late, the 
University Endowment Land Authority has not yet been given the opportunity to 
confirm that it will pay its portion of these costs. In a letter of August 28, 
1972, the Manager stated that the matter would be given consideration but 
formal approval could not be given until they received the estimated cost involved. 


The Director of Finance advises that the City's share of the cost 
for these undergrounding projects can be provided from unallocated 1972 
supplementary capital budget funds." 

2nd Step ; 

The Director of Finance submits the following report on the financial 
arrangements: 

"In accordance with the provisions of the Local Improvement Procedure 
By-law, I am submitting the City Engineer's report dated September 22, 1972. 

The estimated total cost of these Improvements (municipal share of 
the Provincial Power and Telephone Line Beautif ication Program) is $361,100.00 
and the estimated City share of the cost is $268,302.35. 

I have to report that the necessary financial arrangements can be 
made to carry out this work." 

Your Board has decided that it is desirable to undertake the projects 
referred to and RECOMMENDS THAT: 

A. The reports of the City Engineer and Director of Finance be adopted 
together with the details of "the 2nd step report on file in the City 
Clerk's office. ' 

B. The City owned parcels shown on the list attached to the detailed 

2nd step report for the local improvement projects be declared assessable. 

C. The City's share of the costs, amounting to $268,302.35, be provided from 
the 1972 Supplementary Capital Budget Funds. 


FOR COUNCIL ACTION SEE PAGE(S)..i..?..^.;. 
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SOCIAL SERVICE AND HEALTH IIATTERS 

CONSIDERATION 

1. Grant Request: Educational Rehabilitation for Juveniles on 

Probation 


Your Board submits the following report of the Chief Probation 
Officer and the Director of SP/CD: 


"A grant request has been received by the City, requesting funding 
for the above-mentioned program. It is an educational experience 
for juveniles. The young people served by the program have failed 
both academically and personally. The school system has not 
dealt with them successfully. 

The Educational Rehabilitation for Juveniles on Probation is an 
individual tutorial program for juveniles on probation. Graduate 
and undergraduate students give individual attention to students to 
upgrade their academic skills. It is aimed at serving 20 boys and 
girls who have dropped out of school and are also on probation. 
It is co-sponsored by the Probation Department and the Research 
Unit for Exceptional Children at U.B.C. 

The total proposed budget for the program for one year is $20,300. 
Financial commitments h.ave already been made by the Vancouver 
School Board ($7,000) and $8,000 is being requested from the Prov- 
incial Youth Resources Panel. 

The City is being requested to participate financially in the 
amount of $5,300. It would likely be cost shareable under Canada 
Assistance Plan. An application for CAP will be made in the usual 
manner. If shareable, the net cost to the City would be $2,600. 

The budget is as follows: 


8 part time staff positions 

$ 9,500 

Fringe benefits 

800 

Rent and utilities 

3,600 

Training 

1,000 

Transportation 

3,000 

Program supplies and expenses 

2,400 


$20,300 


The value of this program lies in its unique application to the 
child who is experiencing learning disorders and as a consequence 
has fallen into a delinquent pattern of behavior. It has been 
demonstrated that this program has revived their interest in school 
and improved their behavior in the community. 


Cent 'd. 
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Clause No. 1 (Cont'd.) 

It is recommended that Council approve a grant request to fund the 
program Ediicational Rehabilitation for Juveniles on Probation in 
the amount of $5,30 0, and that the $5,300 be provided from the 
Department of Social Planning/Community Development - Purchase of 
Outside Services Account." 

Your Board submits the report and recommendation of the Chief Probation 
Officer and the Director of SP/CD for Council's CONSIDERATION. 


RECOMMENDATION 


2 . Group Trailer Parking 


The f^kjdical Health Officer reports as follows: 

"An ar^nlication has been received from the i.'vorthi'est International 
Horse Z^-ou Society for the parking of ton (10) to fifteen (15) 
trailers and/or campers on the i-acific National ijxhibition grounds 
from SeT)ter.iber 25th to October 1st, 1972. 

This grouo consists of exhibitors in the Northwest International 
Horse Show in the Logging Show area of the Pacific National 
Exhibition. 

Authority for allowing these arrangements is contained in 
By-law No. 39S6, Section 3.(2) which reads as follows: 

'The Council may, unon the recommendation of the 
Medical Health Officer, nermit trailers and 
house-cars to be occupied as living or sleeping quarters 
in areas other than those within the boundaries of a 
trailer court for a specified period of time. Such 
permission shall not be granted in resnect of individual 
trailer or house-car units but shall be limited to 
groups comprising ten or more of such units.' 

Sanitary arrangements will be to the satisfaction of the Medical 
Health Officer." 

Your Board REODr-S^ENDS: 

THAT the aoplication from the Northwest International HOrse Show 
for the parking of ten (10) to fifteen (15) trailers and/or campers at the 
P.N.E. Grounds from Seotember 25th to October 1st, 1972, be approved. 


FOR COUNCIL ACTION SEE PAGE(S) 
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BUILDING AND PLANNING MATTERS 

RECOMMENDATION 

1 . Strathcona Rehabilitation Program 


The Director of Planning and Civic Development reports as follows: 

"The Strathcona Rehabilitation Program Agreement was signed nine months 
ago. The operation of this program is under the direction of the 
Strathcona Rehabilitation Committee, composed of representatives of the 
City, the Provincial Government, Central Mortgage & Housing Corporation 
and Strathcona Property Ov;ners' & Tenants' Association. 

The Strathcona Rehabilitation Program Report of July 1971, which is the 
basis of this project, states on page 11 that one of the roles of the 
aforementioned COiT>mittee is " (v) to report and recomiTiend approval from 
the principals for revisions to the program as necessary." 

Based on experience gained from the operation of the program to date, 
the Committee met on August 2, 1972 and recommended the following alter- 
ations to the report. 

. .J 

IT MUST BE NOTED THAT NONE OF THESE ALTERATIONS INCREASE THE PROGRAI-l 
BUDGET OF $4,9 30,000 AND DO NOT INCREASE THE CITY'S COI-C-IITilENT OF 
$1,232,500. Further, these alterations have the verbal endorsement of 
the Provincial Government, CllliC and SPOTA. 


1. a) The Committee endorsed the concept that the spirit of the pro- 

'gram is ,to assist "residents" of the Strathcona area. There- 
fore, the Conunittee recomraends that long-standing tenants in 
the neighbourhood who have purchased homes after the cutoff 
date of April 1, 1971 be eligible for grant/loans if they can 
prove tenancy within the project boundaries prior to the above- 
mentioned date. This alteration would place this group on the 
same residency time and income qualifications as property owners 
The change will not permit a present property owner to acquire 
additional property and qualify for assistance in the latter 
case. 

b) The Committee recommends that persons who can show that they 
were expropriated or displaced under Urban Renewal Projects 1 
and 2 be eligible for grant/loans if they have purchased a 
home within the project boundaries after the cutoff date. The 
same income qualifications as for existing property owners will 
apply. 

2. The Committee endorsed the concept of spreading the benefits of the 
program to as many area residents as possible. Therefore, the Com- 
mittee recommends that rooming houses (there being approximately 
fifteen) be eligible for grant/loans of $300 per rented room with 
the application of the same qualifications and restrictions as 
apartment buildings. 

3. Aj>proximately 13 houses are owned by Chinese societies or churches 
in the Strathcona area. These are used to house disadvantaged 
members of the Community at minimal rent. The Committee recommends 
that as a guiding principle, wherfe the property is used for the 
above purpose and is not a revenue producer beyond meeting operat- 
ing costs, that the income of the institution not 'be considered for 
the purposes of the calculation of the grant/loan. Each case will 
be reviev.'ed by the Committee on its individual merits. The same 
qualifications and restrictions as all other residential property 
under the program will apply. 


cont 'd . 
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Clause #1 continued : 

4, A number of cases have arisen in which legal complications of 
title are hindering efforts of home owners to use the rehabili- 
tation program. The Committee recommends that forms of security 
for the grant/loan other than mortgages be available to the 
applicants. As an example, a home owner may sign over to the 
City for five years forms of negotiable securities equal in 
value to the grant/loan. The form of security and nature of 
transaction will be subject to the approval by each of the 
Director of Finance and Corporation Counsel, and lawyers for 
Central Mortgage and Housing Corporation and the Provincial 
Government . 


It is RECOMI-IENDED that: ' 

a. Council adopt the alterations to the Strathcona Rehabilitation 
Program Report as recoramended by the Strathcona Rehabilitation 
Committee. 

b. Central Mortgage and Housing Corporation and the Provincial Depar 
ment of Municipal Affairs be requested to formally endorse this 
Council approval. 

c. After approval by Central Mortgage & Housing Corporation and the 
Provincial Government, the necessary amendments be made to the 
formal agreement dated January 22, 1972." 


Your Board lECOMMENDS that the recommendations of the Director of 
Planning and Civic Development be approved. 


FOR COUNCIL ACTION SEE PAGE(S) iif . 
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LICENSES AND CLAIMS MATTERS 


CONSIDERATION : 


1. Licensing of Hotels and Motels 


The Corporation Counsel reports as follows: 

"Council is av/are that in 1971 the following section was 
enacted as part of the "Municipalities Enabling and 
Validating Act": 

»193. Notwithstanding any provision of the Vancouver 
Charter, or any by-lav; r^ade thereunder either before or 
after the coming into force of this section, no business 
licence fee under section 272 of the Vancouver Charter 
is chargeable with respect to hotel or motel accommoda- 
tion as that term is used in the Hotel and I-Iotel Room Tax 
Act.» 


In an earlier report to Council this Department indicated 
that v/e believed that Vancouver was the only municipality 
in the Province that is unable to licence the average hotel. 
(The legislation does not apply to hotels renting for less 
than $4.00 per room per day.) 

Council may wish to take up discussions with the new Minister 
of Municipal Affairs with respect to the repeal of this 
particular piece of legislation." 


YOUR BOARD submits the foregoing report of the Corporation Counsel 
for the CONSIDERATION of Council. 


FOP COUNCIL ACTION SEE ?AQi{S).J:2t 
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FINANCE MATTERS 


CONSIDERATIONS 

1. The Canadian Red Cross Society - Grant re Theatre Rehearsal Room 

The City Clerk reports as follows: 

"A letter dated September 8, 1972 has been received from the 

Canadian Red Cross Society advising that the Vancouver Vocational 

Institute has again agreed to sponsor another Blood Donor Clinic, 
on October 4, 1972. 

As the Institute is extremely short of snace anri the Rehearsal 
Room of the Queen Elizabeth Theatre is available, the Society is 
requesting a grant of $70.00, equal to the rental of the Rehearsal 
Room for use as a Blood Donor Clinic. 

Your Board notes that Council has approver^ similar requests 
from this organization for a Clinic each vear since 1969." 

Your Board submits the foregoing for the CONSIDERATION of 
Council. 


2 . Civic Luncheon - Exchange Teachers 
The City Clerk reports as follows: 

"For a number of years Council has hosted a Civic Luncheon for 
exchange teachers from Britain, and in March of this year a number 
of them were guests and enjoyed a luncheon and tour of the Planetarium 
and Conservatory. 

The League for the Exchange of Commonwealth Teachers has written 
under date of September 11, 19 72, advisina that some 15 exchange 
teachers are participating for the 1972-1973 school vear. The 
Association is requesting that, instead of hostina a luncheon in 
March of 1973, the City host a luncheon and civic tour in November 
of this year. 

It is estimated the cost involved for these teachers, includina 
local executive members, will be approximately $200." 

Your Board submits the foregoing request for the CONSIDERATION 
of Council. 

(Copy of letter dated September 11, 1972 is circulated for 
the information of Council) 


RECOMMENDATION 

3. Additional Overtime Requirements - Revenue Branch, Revenue & 
Treasury Division 

The Director of Finance reports as follows: 

An amount of $3,000.00 was provided in the Revenue & Treasury Budget 
for normal overtime in 1972. No request was made at the conclusion of the strike 
for additional overtime funds as it was difficult to identify the extent of the 
backlog of work. 


Cont'd 
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CLAUSE NO. 3 (continued) 


However, it is now apparent that additional funds amounting to $9,000.00 
are required and in fact have been committed. The following areas have contributed 
to this situation: 


(a) Additional $50.00 - Provincial Grant to Elderly Citizens 

(i) Confusion by older citizens caused considerable increase in personal 
payment at City Hall. This required f ull counter attendance answering 
questions etc. as well as a considerable volume of telephone inquiries. 

(ii) Bank Tellers had difficulty in the processing of the new grant 
requiring increased time in City staff balancing the bank collections. 

(iii) Prepayment of taxes by older citizens resulted in many $50.00 over- 
payments that required refunding. These older citizens wanted their 
refunds as rapidly as possible which added to the line-ups at the 
Tax Office counter. i 

(b) Backlog of inquiries from local firms, real estate agencies, etc., due 
to the strike caused an abnormal telephone demand on the staff. 

(c) A Clerk resigned in June and the department was without a substitute 
employee during this peak period. 

(d) In previous years a great deal of the normal overtime was taken as 
compensating time off, however, the option for pay or time off is up to 
the employee (Union Contract) and a number of employees requested pay 
this year. The department was in full agreement due to work load. 


With the abnormal counter and telephone work load there was no alternative 
but to process the mail, which included cheques etc., on an overtime basis. 

The Director of Finance recommends that the additional overtine required in 
the Revenue and Treasury amounting to $9,000.00 be approved and that the funds be 
provided as follows: 

$2,000.00 - Transfer of appropiration within the Division's budget. 

7,000.00 - Contingency Reserve 
$9,000.00 

Your Board RECOMMENDS the foregoing recommendation of the Director of 
Finance be approved. 


K)R COUNCIL ACTION SEE Vt^.M^^-^-' 
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BOARD OF ADMINISTRATION 
PERSONNEL MATTERS 


SUPPLEMENTARY REPORT SEPTEMBER 22, 19 72 
RECOMMENDATION 

1. Leave With Pay - September 22, 1972 

Dr. H. E. McLean, Director of Clinical Services 


Your Medical Health Officer reports as follows: 

"Early in 19 71 Dr. McLean attended the yearly meeting of the 
National Scientific Planning Council (i.e. Professional Advisory 
Committee) of the Canadian Mental Health Association. At the time, 
I felt that his role as Chairman of the Provincial Professional 
Advisory Committee and attendance at the meeting of the National 
group would be very helpful in coordinating our services with those 
of the one major organization providing preventive and educational 
services in the mental health field in British Columbia. In the 
intervening period our ties with the Provincial organization have 
been strengthened and this, in part, due to Dr. McLean's involvement. 

If the attempt of the Metropolitan Board of Health to increase 
the range and quantity of mental health services in the Metropolitan 
area is successful, it will be essential for us to maintain the 
strongest possible ties with the various groups involved in mental 
health services. For this reason I have asked Dr. McLean to 
accept re-appointment as Chairman of the Professional Advisory Committee 
of the British Columbia Division, Canadian Mental Health Association. 

Dr. McLean has been asked by the Board of Directors of the 
Provincial Division to attend the delayed 1972 meeting of the Planning 
Council in Toronto on September 22nd, 19 72. I therefore recommend 
that Dr. McLean be given leave of absence with pay for this one day. 
Since all expenses will be covered by the C.M.H.A., the only cost 
to the city will be one day's leave of absence with pay." 

Your Board RECOMMENDS the above request of the Medical Health 
Officer be approved. 


FOR COUNCIL ACTION SEE PAGE(S) i^?- 


BOARD Ob' ADMINISTRATION 

PRO PERT^MATTERS 


SEPTEMBER 22, 1^72 

RECOMMENDATIONS 


1 . Acquisition for Britannia Community 
Services Centre - lSk9 Parker Street 

The Supervisor of Property and Insurance reports as follows :- 

"Lot 17, Block 24, D.L. 264A, known as 1549 Parker Street 
is required by the City for the Britannia Conununity Services 
Centre, which project is to be developed as an Urban Renewal 
Scheme under Section 24 of the Nationeil Housing Act. 

These premises comprise a 1% storey and basement frame 
dwelling with a main floor area of approximately 865 square 
feet, erected in 1912 on a site 33' x 122', zoned RM-3. 
This dwelling contains 6 rooms, 5 plumbing fixtures, has a 
patent shingle roof, shingle and siding exterior, full 
concrete basement and is heated by a gas fired hot-air 
furnace. The dwelling is occupied by the owners only. The 
condition of the improvement is average for age and type. 

Following negotiations, the owner has agreed to sell for 
the sum of $19,500.00 as of September 30th, 1972, subject 
to the owner retaining rent-free possession to November 
30th, 1972. This price represents a fair and reasonable 
value for this property. Said amount has been reviewed 
by CentreJ. Mortgage and Housing Corporation and the details 
of this transaction entered in their records. It is proposed 
to demolish this dwelling when vacant. 

REC<»1MENDED that the Supervisor of Property and Insurance be 
authorized to acquire this property for the sum of $19,500.00 
on the foregoing basis, chargeable to Code #5830/427." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of 
Property and Insurance be adopted. 


B. Acquisition For Britannia Community 

Services Centre Site - 1 58l Parker Street 

The Supervisor of Property and Insurance reports as follows: 

"l58l Parker Street legally described as Lot Block 214., 

D.L. 26i4.A, is required for the Britannia Community Services 
Centre. This project is to be developed as an Urban Renewal 
Scheme under Section 2l\. of the National Housing Act. 

These premises comprise a 1-storey frame dwelling with a main floor 
area of approximately 820 square feet, erected in 1926 on a site 33 
feet by 122 feet, zoned RM-3. The dwelling contains U rocans, $ 
plumbing fixtures, has a patent shingle roof, stucco exterior, full 
concrete basement and is heated hy a gas -fired hot air furnace. 
This dwelling is in good condition for age and type. 

Following negotiations, the owner has agreed to sell for the sum of 
$23,100.00, as of November 1st, 1972. This price represents a fair 
and reasonable value for the property and has been approved by 
Central Mortgage and Housing Corporation. It is proposed to de- 
molish this dwelling when vacant. 

(Continued) 
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Clause No. 2 (Continued) 


RECOMMENDED that the Supervisor ol Property and Insurance be author- 
ized to acquire this property ior the sum ol $23,100-00 on the lore- 
going basis, chargeable to Code #5830A27." 

Your Board 

RECOMMENDS the loregojjig recommendation ol the Supervisor ol Property and 
Insurance be adopted. 

INFORMATION 


3. 


Demolitions 


The Supervisor of Property and Insurauice reports as follows :- 

"I have received and opened quotations from various 
contractors for demolition of the structures listed 
below and have awarded the contract to the low bidders 
as noted :- 


Property 

For Removal of 
Concrete Founda- 
tions, 1070 Haro 
St . , WJg of 8 & 
Lot 9, Blk. 6, 
D.L. 185 


Project 

Fire Hall 

Headquarters 

Replacement 


Successful 
Bidder 

Bob's 
Power 

Demolition 
Ltd. 


City to 
Pay 

$ 1,200.00 


Code No. 
345/1301 


The frame building was demolished down to the foundations only and 
completed on August 14th, 1972. 

The foundation and retainer walls were left in so it could be 
ascertained whether they would be required to hold up the lane and 
street. An inspection was made in conjunction with Mr.P.Skrimshire 
aind the Architect to determine the best course of action to fit in 
with the new fire hall construction. It was decided to remove all 
concrete and back-fill along the lane and street where necessary and 
erect a protective fence along these areas. 


1616 Napier St. 
Lot 3, Blk. 38, 
D.L. 264A 


Britannia 
Community 
Services 
Centre 


J. Olar $ 1,100.00 

Demolition 

Co. Ltd. 


5830/428 


920 Bidwell St. 
Lots 22 & 23, 
Blk. 57, D.L. 

185 


West End 

Community 

Centre 


Merchant $19,835.00 

Contractors 

Limited 


649/1102 


********** 


1652 Haro St. 
West 22' of Lot 
5 & E 22' of Lot 
6, Blk. 57, D.L. 

185 


West End 

Community 

Centre 


George 
Muys 


$ 935.00 649/1102 


********** 
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Clause No. 3 (Continued) 


Property 

1619 & 1627 
Barclay St., 
E% Lot 26 & 
Lot 27, Blk 57, 
D.L. 185 


Project 

West End 

Community 

Centre 


Successful 
Bidder 

Claude 
Cayer 


City to 
Pay 

$ 2,074.00 


Code No. 
649/1102 


1636 Napier St. 
Lot 6, Blk. 
38, D.L. 264A 


Britaoinia 

Community 

Services 

Centre 

Project 


Paul Bulych $ 674.00 5830/428 


The above contracts have been confirmed by the Boeurd of 
Administration and are reported to Council for INFORMATION. 

Your Board submits the foregoing report to Council for INFORMATION. 


FOR COUNCIL ACTION SEE PAGE(S) L^k.. 
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CITY OF VANCOUVER 
SPECIAL COUNCIL MEETING 


A Special Meeting of the Council of the City of Vancouver was 
held on Thursday, September 28, 1972, in No. 1 Committee Room, City 
Hall at 9:30 a.m. 


PRESENT ; His Worship the Mayor 

Aldermen Bird, Hardwick, Phillips, 
Rankin, Sweeney and Wilson 

ABSENT ; Alderman Adams 
Alderman Broome 
Alderman Calder 

Alderman Linnell (Leave of Absence) 


CLERK TO THE COUNCIL; 


R. Henry 


BUSINESS 

Local Improvements on the Initiative 

MOVED by Alderman Bird, 

SECONDED by Alderman Rankin, 

THAT the Council resolve itself into a Court of Revision for 

the purpose of hearing complaints against the proposed assessments 
' or the accuracy of frontage measurements, or any other complaint 
1 which persons interested may desire to make and which is by law 
1 cognizable by the Court, His Worship the Mayor in the Chair. 

- CARRIED 


COURT OF REVISION 

Beautif ication of Hastings Street & Carrall Street on the Initiative 
Beautif ication of Trounce Alley and Blood Alley Square on the Initiative 
Schedule No. 415 


The Assessment Commissioner submitted Schedule #415 concerning 
beautif ication of Hastings Street & Carrall Street on the initiative 
and beautif ication of Trounce Alley and Blood Alley Square on the 
; initiative. The report indicated that there were insufficient 
I objections to defeat either of these projects. Mr. Letcher, an owner 
i in the area was the only person to speak and he objected to the 
I beautif ication program of Trounce Alley and Blood Alley Square mainly 
' because of the obstruction of trees and also because of the garbage 
problem in the area. 

MOVED by Alderman Bird, 
SECONDED by Alderman Wilson, 

THAT Schedule #415 as submitted by the Assessment Commissioner, 
be approved. _ CARRIED. 


MOVED by Alderman Wilson, 
SECONDED by Alderman Bird, 

THAT the Court of Revision rise and report. 

- CARRIED. 
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COUNCIL 


MOVED by Alderman Wilson, 
SECONDED by Alderman Bird, 

THAT the report of the Court of Revision dated September 28, 1972, 
on Schedule #415, be received. 


Local Improvements: 
Subsequent Procedure 

The Board of Administration submitted a report dated September 11, 
1972, for beautif ication of Hastings Street and Carrall Street and of 
Trounce Alley and Blood Alley Square. The report indicated that the 
City's share of these projects is available from budgeted Beautif ication 
Capital Funds and recommended: 

A. The two initiative projects in Schedule #415 be undertaken. 

B. The City Engineer be authorized to call tenders for all or 
part of the approved projects, as required. 

MOVED by Alderman Bird, 
SECONDED by Alderman Sweeney, 

THAT the foregoing report of the Board of Administration dated 
September 11, 1972, be approved. 

MOVED by Alderman Rankin, 
SECONDED by Alderman Bird, 

THAT the appropriate civic departments examine the area to 
determine if there is a sanitation or health problem with respect 
to a complaint of garbage strewn in the area of 15 - 19 West Cordova 

- CARRIED. 


The Special Council adjourned at 9:50 a.m. 


- CARRIED. 


* * * 


The foregoing are Minutes of the Special Council meeting (Court 
of Revision) of September 28, 1972, adopted on October 17, 1972 



CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 

A Regular meeting of the Council of the City of Vancouver 
was held on Tuesday, October 3, 1972, in the Council Chamber, at 
approximately 9:30 a.m. 

PRESENT: His Worship the Mayor 

Alderman Adams, Bird, Calder, Hardwick, 
Phillips, Rankin, Sweeney and Wilson 

ABSENT : Alderman Broome 

Alderman Linnell (leave of absence) . 

CLERK TO THE COUNCIL : R. Thompson 

PRAYER 

The proceedings in the Council Chamber were opened with prayer, 
offered by the Rev. Dr. George Turpin, Civic Chaplain. 

'IN CAMERA' MEETING 

The council agreed to an 'In Camera' meeting later this day. 

ADOPTION OF MINUTES 

In considering the Minutes of the Regular meeting of Council of 
September 26, 1972, Council noted the comments of the Vice-President 
of Fairview Corporation (British Columbia) Ltd., in respect of the 
closing of the Dunsmuir Street exit, as referred to on page 3, item 3 
of the Council Minutes. After due consideration, it was 

MOVED by Alderman Bird, 
SECONDED by Alderman Adams, 

THAT the Minutes of the Regular meeting of Council, dated 
September 26, 1972, be adopted, after correction on page 3, whereby 
item 3 will read as follows: 

'The developer agreeing to the closing of the 
Dunsmuir St. exit if and when required by the 
City to accoiranodate a rapid transit system, or 
other City requirements, without compensation to 
the developer , * on the understanding, however , 
such closing would be only until completion of 
construction work . ' 

- CARRIED. 

* Underlined portion represents correction. 

COMMITTEE OF THE WHOLE 

MOVED by Alderman Bird, 
SECONDED by Alderman Adams, 

THAT the Council resolve itself into Committee of the Whole, 
His Worship the Mayor in the Chair. 


- CARRIED. 
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COMMUNICATIONS OR PETITIONS 

1 . Sands Motor 
Hotel Addition 

MOVED by Alderman Rankin, 

THAT, pursuant to the request from the Vancouver Council of 
Women, a delegation from that organization be heard by the 
appropriate Standing Committee, with regard to the addition to the 
Sands Motor Hotel, at Davie and Denman Streets. 

- CARRIED. 

2. Membership: Greater Vancouver 
Regional District Park Committee 

A communication was noted from the Park Board, requesting 
legislation whereby the Park Board may have a voting representative 
on the Park Committee of the G.V.R.D. 

MOVED by Alderman Rankin, 

THAT the Council request the Greater Vancouver Regional District 
to apply for amendment to the prevailing legislation whereby one 
additional member to the Park Committee of the G.V.R.D. may be 
appointed by and from the Vancouver Park Board. 

- CARRIED. 

3. Georgia Street Canopy: 
Block 42 Development 

In a communication from the Vice-President of The Fairview 
Corporation (British Columbia) Limited, dated September 29, 1972, 
reference was made to the Council resolution of September 26, 1972, 
with respect to development of Block 42, setting out among other 
conditions the following: 

'A canopy satisfactory to City Council be provided 
along Granville Street from Georgia Street to 
Dunsmuir Street." 

The Vice-President comments that the matter is being carefully 
studied; however, he can not yet agree that such a canopy will be 
incorporated in the development. 

MOVED by Alderman Adams, 

THAT His Worship the Mayor reply, to the effect that the 
Vancouver City Council considers the canopy as one of the most 
important features of the design in the Block 42 development on 
Granville Street and, therefore, the Council feels it is in a position 
to insist the canopy be constructed on Granville Street from Georgia 
Street to Dunsmuir Street, as set out in the September 26, 1972, 
Council resolution. 


- CARRIED. 
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A. Board of Administration 

GENERAL REPORT, September 29, 1972 

WORKS AND UTILITY MATTERS 

C.N.R. 1913 Agreement 
(Clause 3) 

MOVED by Alderman Bird, 

TflAT this clause be adopted except that, in respect of 
recommendation (b) on page 3 re the C.N.R. 1913 Agreement, the 
following be added: 

'Alderman Wilson, Chairman of the Special Committee; ' 

- CARRIED. 

Balance of Works 
and Utility Matters 

MOVED by Alderman Bird, 

THAT Clauses 1 and 2 of the Board of Administration report 
(Works and Utility Matters) be adopted. 

- CARRIED. 

SOCIAL SERVICE AND HEALTH MATTERS 
Tenders : 

Indigent Burials - Clause 1 

Consideration was given to this clause, which reports, with 
recommendations, on tenders received re indigent burials. 

Although Glenhaven Memorial Chapel Ltd. had requested an 
opportunity to appear on the matter, advice was received that this 
request had been withdrawn. 

Mr. W. S. Owen, Q.C., appeared on behalf of a number of Vancouver 
undertaking firms, and explained their position in not tendering, being 
of the view that a proposed contract, subm itted to the appropriate 
City officials some time ago, set out the details of providing this 
indigent burial service to the City. Mr. Frank J. Kearney, on 
behalf of Kearney Funeral Directors, appeared and advised that the 
prices in that proposed contract were less than the lowest bid 
received by the City in the latest tenders being reported upon in 
the Board of Administration report (Social Service and Health 
Matters), Clause 1, dated September 29, 1972. 

MOVED by Alderman Rankin, 

THAT Clause 1 of the Board of Administration report (Social 
Service and Health Matters) be approved. 

- LOST. 

MOVED by Alderman Phillips, 

THAT the motion of Alderman Rankin be tabled to the next 
Council meeting, for a further report from the appropriate officials, 
after considering the position now taken by Mr. Owen and his principals, 
and particularly the proposed contract submitted by such undertakers 
some time ago . 

- LOST. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 
SOCIAL SERVICE AND HEALTH MATTERS (cont'd) 
Tenders : 

Indigent Burials (continued) 

A recorded vote was requested on the motion of Alderman 
Rankin. The record, therefore, is as follows: 

FOR THE MOTION AGAINST THE MOTION 

Alderman Rankin Alderman Adams 

Alderman Hardwick Alderman Sweeney 

Alderman Phillips Alderman Bird 

Alderman Calder Alderman Wilson 

His Worship the Mayor. 

(The motion was declared Lost) 
MOVED by Alderman Sweeney, 

THAT a contract be entered into with the Vancouver group of 
undertakers, represented by Mr . W. S. Owen, to provide the 
indigent burial service for the City, for a period of twelve 
months, based on the letter from the Kearney Funeral Directors, 
dated October 2, 1972, in which a previously proposed contract is 
referred to as a 'standing offer.' 


(Tabled) 


MOVED by Alderman Phillips, 

THAT the motion of Alderman Sweeney be tabled for two weeks, 
to allow the appropriate City officials to submit a report, 
containing comparative figures and names of undertaking firms 
involved, based on the proposed contract referred to by Mr. Owen 
and Mr. Kearney. 


- CARRIED. 


Grant Requests: Helpful Neighbor 
Society (HNS) , and Community 
Transportation Services (CTS) 
(Clause 2) 

In considering this clause, it was 


MOVED by Alderman Wilson, 

THAT the recommendations of the Director of Social Planning/ 
Community Development, contained in this clause, be approved. 


- CARRIED. 


BUILDING AND PLANNING MATTERS 


MOVED by Alderman Hardwick, 

THAT the report of the Board of Administration (Building and 
Planning Matters) be adopted. 


- CARRIED. 


FIRE AND TRAFFIC MATTERS 


MOVED by Alderman Hardwick, 

THAT the report of the Board of Administration (Fire and 
Traffic Matters) be adopted. 


- CARRIED. 
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FINANCE MATTERS 

MOVED by Alderman Phillips, 

THAT the report of the Board of Administration (Finance 
Matters) be adopted. 

- CARRIED. 

B. PERSONNEL MATTERS, 
Supplementary Report, 
September 29, 1972 

MOVED by Alderman Bird, 

THAT Clause 1 of the Board of Administration report (Personnel 
Matters) be adopted, and approval be given to the withdrawal of 
Clause 2, re November 11 Remembrance Day Holiday, as per the re- 
quest of the Board of Administration. 

- CARRIED. 

C. PROPERTY MATTERS, 
September 29, 1972 

City of Vancouver 
Automobile Fleet Insurance 
(Clause 7) 

MOVED by Alderman Bird, 

THAT, pursuant to the recommendation of the Deputy Director 
of Finance and the Supervisor of Property and Insurance, Vancouver 
Holdings (B.C.) Limited be appointed as 'Broker of Record' to seek 
renewal quotations for a one-year period with the option of a pro 
rata cancellation. 

- CARRIED. 

Balance of Property Matters 

MOVED by Alderman Adams, 

THAT Clauses 1 to 6 of the Board of Administration report 
(Property Matters), dated September 29, 1972, be adopted. 

- CARRIED. 

(Alderman Calder was excused from voting on Clause 6.) 

D. Strathcona Children's Public 
Library Service 

It was agreed that the Board of Administration report, dated 
September 29, 1972, re Strathcona Children's Public Library 
Service, be deferred and considered following by-laws later this 
day . 

E . Report of the Standing Committee 
on Health and Welfare 

- September 28, 1972 

MOVED by Alderman Rankin, 

THAT the Report of the Standing Committee on Health and 
Welfare, under date of September 28, 1972, be adopted. 


- CARRIED. 
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F. Report of Special Coitimittee 
re Waterfront Redevelopment 

Alderman Sweeney, on behalf of the Special Committee re 
Waterfront Redevelopment, submitted the following report dated 
September 29, 1972: 

" RECOMMENDATION 

On August 1, 1972 Vancouver City Council appointed Aldermen 
Sweeney, Hardwick and Wilson to be the personnel of the Special 
Committee of Council re Waterfront Redevelopment: Cardero to Main 
Streets. The Committee held its first meeting on September 19th 
and at that meeting considered a report submitted by the Board of 
Administration on the Agreement which exists between the National 
Harbours Board and the Canadian Pacific Railway which was signed 
by them as of December 31, 1967. This is the Agreement by which the 
two signatories settled the outstanding land ownership disputes 
on the waterfront between Stanley Park and Main Street. 

The report of the Board of Administration analyzed the 
Agreement as it exists between the C.P.R. and the N.H.B. and 
commented on certain of the obligations as they exist between these 
two parties by virtue of this Agreement. 

The report also noted that any developments in these areas 
covered by the Agreement, constructed by either party, would h.Tve 
direct effects on City of Vancouver services (sewer outfalls, 
water services, fire services, etc.) and have an effect on develop- 
ments in the City proper lying immediately adjacent to the Canadian 
Pacific Railway main line which runs along the waterfront at this 
point . 

This report suggested that as the City has many interests in 
the harbour area and significant changes could materially affect 
these City interests, the developments proposed for the area in 
question should be studied in relation to the downtown core and 
City service networks generally. It was noted that Council, on 
July 18th, 1972, suggested that the Director of Planning and Civic 
Development undertake a study of the harbour with part of the cost 
being shared by the National Habours Board with terms of reference 
being set by your Committee. The Director of Planning advised that 
his position was that the study should include the total Burrard 
Inlet port area adjacent to the City boundary and not just one small 
piece of this whole harbour boundary. 

The Committee at that meeting held September 19th 

RESOLVED that the Director of Planning and Civic Development bring 
back a report to this Committee for a joint N.H.B. - C.P.R. - City 
of Vancouver study of port development on Burrard Inlet. 

Your Committee met again on September 26, 1972, at which time 
the report requested was submitted by the Board of Administration 
and the report contained a suggestion for a proposed Steering 
Committee to be the "client" of the joint study with the following 
responsibilities : 

'(a) It would provide a major opportunity for co-ordinating 

the development of the Burrard Inlet waterfront with the 
impact on the urban area of port development so as to 
ensure that harbour and urban activities will proceed 
harmoniousl y . * 

(b) It would initiate a detailed examination of a full range 
of development opportunities for the port area west of 
Main Street. The outcome would bo to assure optimum 
utilization of the waterfront recognizing broader oppor- 
tunities for relating the City and its citizens to the 
waterfront between Main Street and Coal Harbour. 

(c) During the period of the foregoing examination, it would 
review and comment on any development proposals related 
to the area being examined and advise its parent bodies 
as to appropriate forms of action in each case. 

♦This would include examining traffic and transportation 
needs for proposed harbour development and similar matters'. 


(continued) 
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Report of Special Committee 

re Waterfront Redevelopment - cont ' d 


The Committee discussed the proposal at some length at this 
meeting and 

RECOMMENDS that the City of Vancouver nominate the Director of 
Planning and Civic Development and the City Engineer to a stoerint; 
committee under the Minister of Urban Affairs. The City of 
Vancouver representatives to work in close collaboration on a 
regular basis with this Committee and report back on points 'a. 
b, and c' in the Report of the Board of Administration dated 
September 25, 1972, and the terms of reference and tlie special 
concerns of the Minister of Urban Affairs and the City of Vancouver 
in known harbour development." 


MOVED by Alderman Sweeney, 

THAT the recommendation of the Special Committee, set out 
above in their report, be approved. 

- CARRIED. 

G. Report of the Special Committee 
re False Creek 


The Special Committee re False Creek, under date of September 
1972, submitted the following report: 

" RECOMMENDATION 

Attached to and forming part of this Report of your 
Special Committee of Council re False Creek is the Report 
entitled 'False Creek Progress Report September 1972'. 

You will note the previous history and the instructions 
relating to the submission of this report in the preamble of 
the attachment. 

The report also gives specifics on various other 
instructions submitted by Council and carries with it on 
Pages 13, 14 and 15 nine separate recommendations. 

On Thursday, September 28th 1972 your Special Committee 
of Council received this report and at a meeting attended by 
the Board of Administration and officials of the Planning Department 
reviewed the nine recommendations in detail. Your Committee 
submits the following nine recommendations after reviewing the 
recommendations in the report. 

RECOMMENDATION 1; Approval of the organization of a False Creek 
Division of the Planning Department as shown on Page B2 of the 
Appendix of the report and recommend approval of the appointment 
of the Assistant Director, Civic Development as the False Creek 
Co-ordinator. 

The Director of Planning and Civic Development report back 
direct to Council on such adjustments as will be necessary in the 
establishment of the Department of Planning and Civic Development. 

The five additional positions be referred to the Director 
of Personnel Services for classification review and report. 

There be submitted direct to Council a report on the Clerical 
and Technical Staff Establishment. 

All additional staff costs and allied costs be charged to the 
False Creek Redevelopment Funds in th.; capital budget. 

RECOMMENDATION 2: That the Director of Planning and Civic 
Development and the Supervisor of Property and Insurance be 
authorized to find suitable accommodation for a False Creek 
Site Office for report back to Council on costs involved. * 


(continued) 
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Report of the Special Committee 

re False Creek - September 29, 1972 (cont'd) 

RECOMMENDATION 3 : 

No further comment. 

RECOMMENDATION 4 : Approval in principle up to an amount of 
$15,000. and the Chairman of this Special- Committee be- instructed 
to seek contributions towards the costs of this study from the 
Minister of State for Urban Affairs:- the terms of reference for 
such study to be referred back to this Committee for approval. 

RECOMMENDATION 5 : 

Be deferred along with a detailed examination of Appendix G 
of the report pending further consideration of both the recommendation 
and the Appendix by this Special Committee. 

RECOMMENDATION 6: Adoption of the recommendation in the report. 

RECOMMENDATION 7: That the City Engineer be instructed to investigate 
methods of obtaining Federal or Provincial assistance through a 
Winter Works or other similar program for a clean-up of City owned 
lands in Areas 6 and 10 in False Creek and any other preparatory 
work that might be suitable. * 

RECOMMENDATION 8: Adoption of the recommendation. 

RECOMMENDATION 9: Adoption of the recommendation. 

(•• These words underlined in the recommendations above 
were added by your Special Committee.) 

Your Committee respectfully recommends the adoption of the 
above recommendations. " 


(The report entitled 'False Creek Progress Report September 
1972' is on file in City Clerk's office.) 

MOVED by Alderman Hardwick, 

THAT the recommendations in the foregoing Special Committee 
report be approved, after adding the following to Recommendation #1 
above : 

' (This increase in staff is put forward at this time 
as representing the basic nucleus of what might 
ultimately be the False Creek Development team. No 
allowance is made for staff increases in other Civic 
departments although the City Engineer has the matter 
under consideration. The ultimate staff needs will 
depend upon the outcome of the proposed Marketing 
Strategy study (see Page 8 of "False Creek Progress 
Report September 1972" and Recommendation 6 on Page 14). 

- CARRIED. 

H. Housing, Senior Citizens: Kitsilano 

Site at S.E. Corner of 7th Ave, and Yew Street 

The Board of Administration, under date of September 29, 1972, 
submitted the following report: 


(continued) 


Regular Council, October 3, 1972 

BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 


9 


Housing, Senior Citizens: Kitsilano 
Site at S.E. Corner of 7th Ave, and 
Yew Street (continued) 

" The Director of Planning and Civic Development has submitted the following 
report: 

"Council, on September 19, 1972, 'In Camera', dealt with a report of the 
Supervisor of Property and Insurance, submitted with the Board of Administration 
report of September 14, 1972. This noted that a further report would be submitted, 
when advice had been received from representatives of the Senior Governments, 
on v.hether they would be agreeable to a land cost higher than presently approved, 
if such costs were imposed as a result of arbitration following expropriation. 

I have received a letter, dated September 26, 1972, from Mr. J. A. Hynes, 
Assistant Manager, Central Mortgage and Housing Corporation, advising that the 
Corporation is not prepared to consider a higher price for this site. A copy of 
this letter is attached. I have not been able to reach Mr. J. T. Williams of the 
Province, as he has been away, but C.M.H.C. officials have informed me that they 
understand that the Province would be opposed to expropriation and a possible 
higner price for the site. 

In these circumstances, I recommend that the use of Lots 1, 2, 3, 4, and 5 , 
Block 304, D.L. 526, as the site for the proposed Kitsilano Senior Citizen housing 
project, be abandoned. An examination of alternate sites is proceeding. 

Your Board recommends that the foregoing report of the Director of Planning and 
Civic Development be approved, " 

MOVED by Alderman Bird, 

THAT the foregoing Board of Administration recommendation be 
approved . 

- CARRIED. 

I. Legislation re City of 
Vancouver Repaying Long 
Term Debt 


The Board of Administration submitted the following report, 
under date of October 2, 1972: 

' Your Board has received the fol lowing report from the Director of Finance. 

"The City of Vancouver will be borrowing long term funds for capital purposes. 
In the European money markets because of the much lower Interest rates. Repayment 
schedules tend to be somewhat different than applicable In Canada. This aoes not 
present any financial problems for the City but the existing City Charter provisions 
are relatively Inflexible regarding repayment. 

1 am of the opinion that Council should direct the Corporation Counsel to 
seek legislation at the Special Session of the Legislature taking place this month 
to achieve the following. 

1) To allow one or more principal repayments at several dates from the Sinking 
Fund with respect to a single bond Issue. (Charter says "... entire 
principal of which Is payable at one fixed date ..."). 

2) To allow the repayment of the principal amount of serial debentures on 
a schedule agreed upon by the City and the lender. If such amendment Is 
deemed necessary by the Corporation Counsel In light of the present Charter 
provisions. 

3) To allow the City to appoint an appropriate agent In other countries to 
act for the City in all matters relating to future bond Issues that are 
originally sold In that country, e.g. acting as registrar for fully 
registered bonds (as to principal and Interuat), etc. 

I recommend that City Council direct the Corporation Counsel to seek the 
necessary legislation to accomplish the above, at the forthcoming Special Session 
of the Legislature." 


Your Board recommends that the recommendations of the Director of Finance be 
"PP^^^*'^-' (continued) 
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Legislation re City of 
Vancouver Repaying Long 
Term Debt (continued) 

MOVED by Alderman Adams , 

THAT the foregoing Board of Administration recommendation be 
approved . 

- CARRIED. 

J. Willow Tree, 3336 Point Grey 
Road and Sewer Maintenance 

MOVED by Alderman Bird, 

THAT consideration of the Board of Administration report re 
the subject matter, dated September 29, 1972, be deferred pending 
the hearing of delegations, as per requests received. 

- CARRIED. 

K. Local Initiatives 
Program 1972-73 

The Board of Administration, under date of October 2, 1972, 
submitted the following report: 

'The City Engineer reports as follows: 

"On August 29, 1972, Council received an Information "leport on 
this program, including a list of 44 proposed projects. Since that 
date, 6 further projects have been proposed. Guidelines for the pro- 
gram are not yet available, nor has the closing date for applications 
been announced but it is hoped that this information will be available 
within the next 2 weeks. These projects would create an estimated 
515 jobs, require an estimated total expenditure of $1,950,000 and, 
on the basis of last year's formula for division of costs, require a 
City share of $450,000. The Comptroller of Accounts advises that the 
1972 portion of the City share ($63,000) would be provided from 
contingency reserve and the 1973 portion ($387,000) would be provided 
in the 1973 revenue budget. Since this is a substantially larger 
City share than was required in the previous Local Initiatives Program, 
Council may wish to consider the priority of this program in relation 
to other items which will be forthcoming in the 1973 budget. 

The detailed review of 50 proposals may be more than Council 
would wish to undertake at a regular meeting. In view of the high 
estimated City share. Council may wish to submit these proposals to 
the Finance Committee. We expect there will be sufficient time for the 
Finance Committee to report back to Council before the deadline for 
applications. However, there may be some urgency in the consideration 
of these items and Council may wish to delegate to the Finance Committee 
authority to make application for a project on the City's behalf. If 
Council wishes to delegate this authority, it may wish to limit the 
total City share to a maximum of $450,000 or some lesser figure. 
Applications authorized by the Committee would be subject to formal 
confirmation by Council." 

Your Board submits the matter to Council for Consideration • 

MOVED by Alderman Adams , 

THAT, pursuant to the suggestion in the foregoing report, the 
projects referred to be forwarded to the Finance Committee, and 
that Committee be granted authority to make application for a 
project on the City's behalf, the total City share to be limited to 
a maximum of $450,000 or some lesser figure. 

FURTHER, it is understood that applications authorized by the 
Finance Committee will be submitted to Council for formal confirma- 
tion . 

- CARRIED BY THE 
REQUIRED MAJORITY. 
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COMMITTEE OF THE WHOLE 

MOVED by Alderman Bird, 

THAT the Committee of the Whole rise and report. 

- CARRIED. 

MOVED by Alderman Bird, 
SECONDED by Alderman Calder, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED. 

BY-LAWS 

BY-LAW TO VARY CERTAIN PROPOSED 
PROJECTS: BORROWING IN ANY OF 
THE YEARS 1971 TO 1975 INCLUSIVE 
WITHOUT ASSENT OF ELECTORS 


MOVED by Alderman Adams , 
SECONDED by Alderman Calder, 

THAT leave be given to introduce a By-law to vary certain 
proposed projects for which the City of Vancouver may borrow certain 
monies in any of the years 1971 to 1975 inclusive without the assent 
of the electors, and the By-law be read a first time. 

- CARRIED. 

MOVED by Alderman Adams , 
SECONDED by Alderman Calder, 

THAT the By-law be read a second time. 

- CARRIED. 

MOVED by Alderman Adams , 
SECONDED by Alderman Calder, 

THAT Council do resolve itself into Committee of the Whole to 
consider and report on the By-law, His Worship the Mayor in the 
Chair . 

- CARRIED. 

MOVED by Alderman Adams , 

THAT the Committee of the Whole rise and report. 

- CARRIED. 

The Committee then rose and reported the By-law complete. 

MOVED by Alderman Adams, 
SECONDED by Alderman Calder, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED. 

MOVED by Alderman Adams , 
SECONDED by Alderman Calder, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED. 


(The By-law received three readings and was passed by the required 
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D. Strathcona Children's 
Public Library Service 

The Board of Administration, under date of September 29, 1972, 
submitted the following report: 


' The Director of Finance reports as follows: 

"City Council on August 29th, 1972, passed a motion to amend the 
current Five Year Pliin to include the Strathcona and the West End Branch. 

With the adoption of the foregoing the Library Board request approval 
of the following items: 

Capital By-Law Allocations, 1972 

1. Strathcona School Library Children's Service to be strengthened 

by addition of a basic collection of A, 500 Juvenile Books. $25,065 

2, West End Branch purchase and preparation of book stock half of 
amount allocated under current Five Year Plan. 37^500 

Total Capital Fund Allocation, 1972 $ 62.565 
Operating Budget - Staff Costs 

1. Strathcona School Library 

The Library and School Boards have reviewed the staffing require- 
ments and agreed that a staff of fciur is required, two to be supplied 
by the Vancouver Public Library. The head of personnel for the Library 
Board has reviewed the proposed two positions and recommends the 
following classifications: 

Proposed Effective 
C lassification Date 

One NEW Position Librarian I When adopted 

P.G. 21 ($734-879) 
Plus 7Z for longer hours 

One NEl'f Position Library Clerk II When adopted 

P.G. 9 ($438-514) 

The Acting Director of Personnel Service's department has reviewed 
the proposed classification of the two new positions as recommended by the Library 
Board and is in agreement. 

The above recommendations have been reviewed with the President of the 
staff association of the Vancouver Public Library who is in agreement. 

Recurring annual cost of this recommendation at 1972 rates and including 
fringe benefits atnountn to $19,555. Cost for the period October 15th to December 
3l8t, 1972 is estimated at $3,281. The Comptroller of Accounts advises that, if 
approved, the funds amounting to $3,281 for 1972 would be provided from Contingency 
Reserve. 

For Council Consideration 

The request of the Vancouver Public Library Board for approval of: 

1. 1972 Capital By-Law fund Allocations as follows: 

Strathcona School Public Library $25,065 
West End Branch book acquisitions $37,500 

The roqucat of the Vancouver Public Library Board for approval 
of: Cont'd 

2. Commencement of Children's Public Seirvice in the Strathcona 
School Library as at October 15th, 1972. 

3. Two additional positions classified in accordance with the 
recommendation of the Library Board and agreed to by the 
City's Acting Director of Personnel Services. 

4. Provision of the necessary operating funds amounting to 
$3,281 for 1972 from Contingency Reserve." 

Your Board submits the above report of the Director of Finance 
for Council Consideration. ' 

(continued) 
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Strathcona Children's 
Public Library Service 
(continued) 


MOVED by Alderman Adams, 
SECONDED by Alderman Hardwick, 

THAT the foregoing requests of the Vancouver Public Library ' 
Board, numbered 1 to 4 , contained in the foregoing Board of 
Administration report, be approved. 

- CARRIED. 

MOTIONS 

A. Allocation of Land for Highway Purposes: 

(North side 2nd Avenue, East of Burrard St.) 

MOVED by Alderman Rankin, 
SECONDED by Alderman Wilson, 

THAT WHEREAS the registered owners have conveyed to the 
City of Vancouver, for highway purposes, the following 
described lands: 

1. North 2 feet of each of Lots 34 to 40, Block 218, 

District Lot 526, Group 1, New Westminster District, 
Plan 590 

(North side 2nd Avenue, East of Burrard Street) 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for highway purposes. 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated 
for highway purposes, and declared to form and constitute 
portions of highway. 

- CARRIED. 

B. Closing Portion of Highway, North of 
41st Ave., West of Trafalgar Street 

MOVED by Alderman Rankin, 
SECONDED by Alderman Wilson, 

THAT WHEREAS: 

1 . Tho City of Vancouver is the owner of all the streets 
and lanes lying within the limits of the City of 
Vancouver; 

2. The South thirty (30) feet of Lot twenty- seven (27), 
(516610-L) and the south ten (10) feet of Lot twenty- 
eight (28) (24103-K), both of Block Nine (9), District 
Lot Two thousand and twenty-seven (2027), Plan 1682, 
established for highway (hereinafter called "the said 
lands"), are now surplus to the City's highway require- 
ments ; 

(continued) 
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MOTIONS (cont'd) 


Closing Portion of Highway, North of 
41st Ave., West of Trafalgar St. (cont'd) 


3, The abutting owner wishes to acquire the said lands; 

THEREFORE be it resolved that the south thirty (30) feet 
of Lot twenty-seven (27) (516610-L) , and the south ten 
(10) feet of Lot twenty-eight (28) (24103-K) , both of 
Block nine (9), district lot 2027, Plan 1682, be closed, 
stopped up and conveyed to the owner of the abutting lands; 

AND BE IT FURTHER RESOLVED that the said lands be consolid- 
ated with the abutting lands. 


- CARRIED. 


NOTICE OF MOTION 


The following Notice of Motion was submitted, and recognized 
by the Chair. 

Entrance - Remodeling to Accommodate 
Handicapped Persons: City Hall 

MOVED by Alderman Phillips, 
SECONDED by Alderman Wilson, 

THAT one of the entrances of the main building of the City Hall 
be remodeled to accommodate people in wheelchairs. 


(Notice ) 


ENQUIRIES AND OTHER MATTERS 

Alderman Phillips: advised of an invit:ation to attend 

Conference of Municipal the conference of western province 

Finance Officers Assoc. members of the Municipal Finance 

Officers Association, of the U.S.A. 
and Canada, to be held in Saskatoon 
November 2 and 3, 19 72, and to 
participate on a panel. 


MOVED by Alderman Wilson, 
SECONDED by Alderman Bird, 

THAT authority be granted for Alderman Phillips' attendance at 
this conference. 


- CARRIED. 


Alderman Phillips: advised that in reference to 

Abandoned Cars abandoned cars, the Motor Vehicle 

Act states 'without proper license 
plates.' It has been suggested 
the problem of abandoned cars 
could be much improved if these 
words were changed to read: 

'without current license plates.' 


(continued) 
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Alderman Phillips: 
Abandoned Cars 
(continued) 


The Alderman requested the Corporation 
Counsel look into the matter, and 
His Worship the Mayor so directed. 


Alderman Wilson: 
Public Housing 


Alderman Wilson enquired, now that the 
Regional District has taken on the 
responsibility of public housing, 
whether the Regional District would be 
taking up land for the purpose, or 
should the City continue to assemble 
land for housing. 

Commissioner Sutton Brown advised 
that the Regional District may pick 
up land for housing, but the City 
still can initiate projects for 
development by the Regional District. 


Council recessed at approximately 11:00 a.m., to reconvene 
'In Camera' in the Mayor's office. The Council adjourned 
following the 'In Camera' session, at approximately 11:40 a.m. 


The foregoing are Minutes of the Regular Council meeting of 
October 3, 1972, adopted on October 17, 1972. 
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September 29, 1972 


The following is a report of the Board of Administration : - 


WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 


RECOMMENDATIONS : 

1. Installation of Water Main Across C.P.R. Tracks - 
Argyle Street at Kent Avenue 

"A new spur track is to be constructed across Argyle Street south 
of North Kent Avenue within the C.P.R. right-of-way. This will necessitate 
relocating and casing an existing water main. 

New factories are being built north and south of the right-of-way 
at this location and it would be prudent and economic at this time to replace 
the existing 8" water main across the right-of-way with a 12" diameter to im- 
prove fire protection. 

The estimated cost of this work is $5,000. 

I, therefore, RECOMMEND that: 

(a) The Corporation Counsel be instructed to prepare and execute for 
the City all necessary agreements concerning this crossing including 
permission from the Railway Transport Committee if necessary. 

(b) The Corporation Counsel cancel any existing Agreement for the 
old main which is to be abandoned. 

(c) The amount of $5,000 be appropriated from the 1972 Capital Budget, 
'Short Notice Projects - Unallocated', Account No. 128/7902." 

Your Board RECOMMENDS that the foregoing be approved. 


2 . Additional Service Truck Sewers Branch 

The City Engineer reports as follows: 

"The amount of work in the Sewers Branch has greatly 
increased with the expanded capital program of sewer construction 
and pollution control begun this year. Because of the increased 
sewer construction activity, the extensive underground work being 
done by other utilities and an apparent continuation of the winter 
works program, it has been necessary to provide a number of small 
service crews, 2 or 3 men, who are moved from location to location 
to provide the service work necessary on the various projects. 
These small crews must be properly serviced, moved as required and 
supervised. In order to do this a suitably equipped truck is re- 
quired, one which can transport heavy castings, carry tools and 
miscellaneous items, and be fitted with a manually operated lifting 
arm for placing or adjusting manhole frames on site. The use of a 
dump truck for this purpose is neither effective nor safe. Since 
it is expected that this work will continue for the foreseeable 
future, the service crew should be supplied with a suitable vehicle. 

I RECOMMEND: 

That one Sewers service truck with radio be obtained at 
an estimated cost of $11,500, the necessary funds to be provided 
from the Contingency Reserve. 

. . . Cent 'd 


17,; 


Board of Administration September 29, 1972 .... (WORKS) 2 


Clause No. 2 Cont'd 

The Director of Finance advises that funds are available 
from the Contingency Reserve." 

Your Board RECOMMENDS that the above report of the City Engineer 
be adopted. 


3. C.N.R. 1913 Agreement 


The Corporation Counsel reports as follows: 

"On July iSth, 1972, Council approved the report of July 10th 
of the Special Committee re C.N.R. Negotiations and False 
Creek Flats. Council also instructed the Law Department to 
prepare and present to Council the new agreement. 

Based on the Committee's report recommending a total settle- 
ment of $2,750,000.00, City officials met with C.N.R. officials 
to discuss and draft an appropriate agreement to reflect the 
result of the negotiations. An agreement has been prepared 
which is satisfactory to the officials concerned. The 
essentials are as follows: 

1. The 1913 Agreement is terminated except for four clauses 
which must be kept in force for technical reasons. They 
relate to the authorizing legislation, legal descriptions 
and the original land conveyances. 

2. The 1927, 1937 and 194^ agreements are terminated save 
and except for one clause in the 194^ Agreement relating 
to title. 

3. The City covenants to do the work which was discussed 
and settled during the negotiations and the C.N.R. agrees 
to make payments totalling $2,750,000.00 in accordance 
with the agreed schedule. 

4. A monetary valuation of $375,000.00 was placed on the 
present value of a possible North/South Connector and 
the Railway will be paying this sum as well as agreeing 
to provide the land for the footings when required but, 
contrary to the Committee's report, they do not agree 
that the land for the footings was to be provided at no 
cost. In this respect there seems to have been a mis- 
understanding as to the nature of the settlement. The 
agreement, therefore, does not contain a "no cost" clause. 

In all other respects I believe the draft agreement reflects 
the result of the negotiations. 

The C.N.R. has made a further suggestion with which I concur. 
The 1913 agreement is supported by Provincial legislation. 
It is suggested that not sooner than two years from the date 
of execution the parties should, by mutual agreement, petition 
for the repeal of the Act. The reason for delaying for two 
years is simply to allow for substantial completion of the 
work to be completed which would lend support to the petition. 


. Cont ' d 
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Clause No. 3 Cont ' d 


I therefore recommend: 

(a) that the draft agreement as prepared by the Law Depart- 
ment in conjunction with C.N.R. officials be approved; 
and 


(b) that the same be executed by the Mayor and the City 
Clerk; and 

(cj that there be an exchange of correspondence whereby 
the parties agree to petition for the repeal of the 
'False Creek Terminals Act » , S.B.C. 1913, Chapter 76, 
at a time mutually agreeable to the parties, but in 
any event not sooner than two years from the date of 
execution of the agreement." 


YOUR BOARD recommends that the foregoing recommendations of the 
Corporation Counsel be adopted by Council. 


AMENDED 

SEE PAGE-i._. 


FOR COUNCIL ACTION SEE PAGE{S) 2... 
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SOCIAL SERVICE AND HEALTH MATTERS 

RECOMMENDATION 

1. Tender No. 28072-7: 
Indigent Burials 

The Purchasing Agent, Medical Health Officer and Acting Director 
of Welfare and Rehabilitation report as follows: 

"Tenders for the above were opened by the Board of Adminis- 
tration on Tuesday, September 5, 1972 and referred to the 
Purchasing Agent, Medical Health Officer and Director of 
Welfare and Rehabilitation for report. The working tabulation 
is available in the Purchasing Agent's Office. 

Three firms tendered: 

Estimated Total 
Approximate Cost 
for a 12 Month 
Period 


1. Forest Lawn Memorial Services Ltd. $ 58,600. 

2. First Memorial Services Ltd. 59,900. 

3. Glenhaven Memorial Chapel Ltd. 62,400. 

(First Memorial also offered an alternative proposal at an 
estimated cost of $56,300, but the casket did not meet 
specifications) . 

A committee, appointed by the Director of Welfare and Rehabi- 
litation, the Purchasing Agent and the Medical Health Officer, 
evaluated the proposals and inspected the premises and 
facilities of each tenderer and concluded that the tender 
submitted by First Memorial is the most acceptable. 

We, therefore, recommend acceptance of the tender submitted 

by First Memorial for a 12 month period, commencing November 1, 

1972, at a total estimated cost of approximately $59,900." 

Your Board RECOMMENDS that the recommendation of the 
Purchasing Agent, Medical Health Officer, and Acting Director of 
Welfare and Rehabilitation be approved. 

(Circulated for Council's information are: 

(a) Letter dated August 25, 1972 from Owen, Bird - 
Barristers 8s Solicitors 

(b) A supplemental report dealing with Owen, Bird's 
letter) 

DELEGATION APPEARING THIS DAY 


CONSIDERATION 

2. Two Grant Requests: Helpful Neighbor Society (HNS) 

Community Transportation Services (CTS) 


The Director of SP/CD reports: 

"At its meeting of August 15, 1972, Council approved the following resolution 

•That the letter from the Greater Vancouver Helpful Neighbor 
Society and any subsequent requests from similar organizations 
be referred to the Director of Social Planning/Community 
Development for report on the merit of the organization. 


cont 'd . 
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Clause #2 continued : 

FURTHER, THAT the Director of Social Planning/Community 
Development also report on those organizations whose services, 
as a result of federal grants, are worthy of being extended, 
with a view to this Council making strong representation to 
the Federal Government to continue federal grants to these 
organizations . ' 

In addition. Alderman Sweeney, speaking on a request for a civic grant to CIS, 
felt that this case should be considered by SP/CD in reporting on applications 
of merit which the Council should bring to the attention of the Federal 
authorities. * 

With regard to the Helpful Neighbor Society, the problem was need for suitable 
space, as they had lost use of their previous quarters. The problem has been 
solved without need of a Civic Grant, and thanks to the help of the Property 
and Insurance Division, the HNS is re-opening its clothing reclamation and 
distribution workshop in new quarters this week. A telephone call to Margret 
Morris, President of the Society, indicates that they are most appreciative 
for the City's help in this matter. 

Community Transportation Services, working on a grant from OF/, established and 
operated an effective, economical transportation service for low-income, 
disabled elderly persons; taking them to doctors' appointments, clinics and to 
food shopping. The service employed 8 people, used 6 vehicles, and transported 
85 people per day. Each driver clocked about 2,000 miles a month. Considering 
the salaries of $90 per staff a week, which also covered car expenses, this 
comes out to about 20(t a mile or about 15(j: a ride. All in all, CIS is an 
excellent service and a good bargain. Council has already approved a grant of 
$10,000 to CIS. 

Regarding the request that SP/CD report on organizations whose services, as a 
result of Federal Grant, are worthy of being extended, there are 300 OFY 
Projects and 192 LIP projects in the Vancouver area, grants for which are now 
exhausted or will be by either September 30 or November 30. It would take 
months to collect data and evaluate and report on all 492 projects. However, 
there is need for a new procedure to deal with the numerous requests from 
these groups that will undoubtedly flow into the Council regarding continuation 
of their projects. This should be the subject of a separate report to Council. 

Recommendations of the Director of SP/CD: 

(a.) HNS: As stated above, the HNS space problem has been solved and no further 
City assistance is required at this time. 

(b.) CTS t United Community Services and The Vancouver Rotary Club have already 
approved grants of $1,000 each for this service ($2,000 total) and the 
City a grant of $10,000. I recommend that the City, through the Director 
of SP/CD make a strong recommendation to the Federal Government to continue 
its funding of GTS. 

(c. ) Grant Procedures ? I recommend that a separate report be prepared by the 
Director of SP/CD and submitted to Council for its consideration of a 
more effecient system of planning and funding programs similar to those 
dealt with in this report. This report will cover Civic Grants, as well 
as Federally financed programs. It will propose co-operative effort with 
senior governmental agencies to evaluate and continue the most beneficial 
projects that grow out of Federally financed programs such as OFY." 

Your Board submits the foregoing report and recommendations of the 
Director of SP/CD for Council 's CONSIDERATION. 


ri)R COUNCIL ACTION SEE PAGE(S) 
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BUILDING AND PLANNING MATTERS 

RECOMMENDATIONS 


(BUILDING -1) 


1 . Civic Design Panel Membership 


The Director of Planning and Civic Development reports as 
follows : 

"By letter of July 13th, 1972, the Architectural Institute of 
British Columbia has nominated the following three members to 
serve as alternate members, on the Civic .Design Panel: 

Henry G. Hawthorne, M.R.A.I.C. 
William H. McCreery, M.R.A.I.C. 
J. Terry Barclay, M.R.A.I.C. 

The above three members replace the following three retiring 
members : 


Don M. Coulter, M.R.A.I.C. 
Hubert R. Culham, M.R.A.I.C. 
Richard G. Henriquez, M.R.A.I.C. 


By letter of September lUth, the Association of Professional 
Engineers has nominated Mr. L .C. Bohlman, P. Eng. to serve as an 
alternate, replacing the retiring member, Mr. J. Hansed, P. Eng. 

If the above appointments are approved the Civic Design Panel 
would consist of: . 

Architect Members - (alternate members since 19 70) 

Michael Garrett, M.R.A.I.C. 
John Hanson, M.R.A.I.C. 
Paul Merrick, M.R.A^I.C. 

Alternate Architect Members 

Henry G. Hawthorne, M.R.A.I.C. 
William H. McCreery, M.R.A.I.C. 
J. Terry Barclay, M.R.A.I.C. 

Professional Engineer - (alternate member since 1970) 

Bogue B. Babicki, P. Eng. 

Alternate Professional Engineer 

L.C. Bohlman, P. Eng. 

It is RECOMMENDED that the nominees of the Architectural Institute 
of British' Columbia and the Association of Professional Engineers 
be appointed to the Civic Design Panel for a two-year term and that 
the retiring members, i.e. Messrs. Coulter, Culham, Henriquez and 
Hansen, be thanked for their services. " 

Your Board RECOMMENDS that the report of the Director of Planning 
and Civic Development be approved. 
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2. N/S East Broadway between Slocatl and Penticton 
Streets: Lots 18-24 inclusive and Lots B & C, 
Block 22, District Lot 264A 


The Director of Planning and Civic Development reports as follows: 

"On August 31, 1972, Special Council at Public Hearing 
approved the re zoning on the above noted City-owned 
lands subject to the conditions recommended by the 
Technical Planning Board, which also included the 
following: 

'Further, that should the above conditions not 
be complied with by the owners in order to per- 
mit the three readings of the amending by-law 
to be implemented within 120 days from this' 
date (Public Hearing date), this approval shall 
e xp i re , ' 

A letter has been received by the City Clerk on Seorember 
18, 1972, from Mr. L.R. Doyls of Hamilton Doyle & Asso- 
ciates, Architects, requesting the 120 day time limit, 
which would exnire on Saturday, December -30, 1972, be ex- 
tended to January 9, 1973. (copy of letter attached)" 

The Director of Planning and Civic Development recommends that Mr. 
Doyle's request be approved and the time limit be extended to Janu- 
ary 9, 1973. 

YOUR BOARD 

Recommends that the foregoing recommendation of the Director of Planning 
and Civic Development be adopted. 

3. Multi-Purpose Community Services Centre: 
Champlain Heights 


The Director of Planning and Civic Development and the Director of Social Planning/ 
Community Development report as follows: 

"On July 18, the motion of July 4 to form a Champlain Heights Planning Advisory 
Committee to aid in the development of the multi-purpose Community Services Centre 
for Champlain Heights was referred to the Director of Social Planning/Community 
Development and to the Director of Planning and Civic Development. They were to 
consider how matters related to it could be incorporated into the Federal Neigh- 
bourhood Improvement Program. 

The motion, as referred, read as follows: 

'THAT WHEREAS many residents in an around the Champlain Heights development 
are already concerned about the nature and quality of community services 
for their area and have formed committees concerned with park development, 
community schools, senior citizen needs, housing, and future Champlain 
Heights development, density, transportation, and land sale; and 

WHEREAS Champlain Heights, still being developed and lacking an established 
social and community network of services could be an ideal' place to create 
a new format for innovative health, welfare, recreation, education, police, 
probation and voluntary programmes, for all age groups, their distribution 
and administration; and 

cont 'd, . . . 
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Clause #3 continued : 

WHEREAS City funds have been approved for a Neighbourhood Centre in conjunc- 
tion with the new elementary school similar to the Neighbourhood centres 
constructed in conjunction with Thunderbird and Strathcona Elementary Schools 
and there has been no planning to date regarding programming and administra- 
tion in the Champlain Heights Neighbourhood Services Centre; and 

WHEREAS the next capital plan for the School Board involving funding for the 
Champlain Heights Secondary School comes up in 1973, and there are no funds 
. in the City's present Five Year Capital Plan for a Community Services Centre 
in conjunction with this new Secondary School. 

THEREFORE BE IT RESOLVED THAT: 

(a) Council approve the establishment of a Champlain Heights Planning 
Advisory Committee for the planning and development of community 
programmes as described above together with the required buildings. 

(b) The composition of the Champlain Heights Planning Advisory Committee 
and its responsibilities be similar to the Britannia Planning 
Advisory Committee. 

(c) The Health and Welfare Standing Committee be charged with the 
responsibility of preparing in co-operation with citizens, public 
and private agencies, terms of reference for the Champlain Heights 
Planning Advisory Committee which wi.ll include capital funding and 
programme budgeting and report back to Council.' 

A description of the proposed Neighbourhood Improvement Program is contained in the 
Explanatory Notes of June 12, 1972 which were published concurrently with first 
reading of the Bill to amend the National Housing Act. (Copies were supplied to 
Council members to accompany the Board of Administration's report of July 7, 1972 
on the proposed amendments to the Act.) A meeting to allow provincial and municipal 
officials to discuss the proposed amendments was held in Victoria on July 11, 1972. 

From the published information to date and discussions with Central Mortgage and 
Housing Corporation officials, it appears that there is little likelihood of senior 
government assistance in the Champlain Heights area under the proposed Neighbour- 
hood Improvement Program. Emphasis is on improvement of existing neighbourhoods, 
with criteria for selection of areas to include occupancy by people of low and 
moderate income and need of improvement of amenities and housing and living 
conditions. 

Although it appears unlikely that senior government aid will be made available for 
this particular project, it is recommended that Council approve (a), (b) and (c) 
of the motion and that the Directors of Planning and Civic Development and Social 
Planning/Community Development be required to implement (a) and (b) of the motion. 
The Planning Advisory Committee for Champlain Heights would be selected to represent 
the various interest groups of the area. This committee including the four civic 
representatives. School Board. Park Board, Planning and Social Planning would then 
draft its own terms of reference and report back to the Health and Welfare Committee 
for their consideration and approval before proceeding any further. 

It is noted that this sort of activity, while highly desirable and productive, 
tends to be expensive in terms of staff time. It is suggested, therefore, that 
the report to the Health and Welfare Committee should also contain reference to 
the staff implications of this and similar projects." 


Your Board RECOMMENDS that the foregoing report of the Director of Planning and Civic 
Development and Director of Social Planning/Community Development be approved. 


FOR COUNCIL ACTION SEE PAGE(S) 
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FIRE AND TRAFFIC MATTERS 


RECOMMENDATION : 

I 

I 

1. Appointment of Officers, Fire Marshal Act 

The Corporation Counsel reports as follows: 

On July 7, 1964 and November 1, 1966, Council 
passed a formal resolution on the recommendation of 
the Fire Chief, naming certain members of the Fire 
Department as 'Officers' for the purpose of Part II 
of the Fire Marshal Act. 

Due to changes in the Department, the Fire Chief, 
- Vancouver Fire Department, has requested me to secure 
Council authorization for the appointment of the follow- 
ing officers pursuant to the provisions of clause (a) of 
subsection (1) of Section 30 of the "Fire Marshal Act", 
R-S.B.C. 1960, Chapter 148: 

Fire Warden William Stewart 

Fire Warden Hendrik-Jan Jansonious 


YOUR BOARD RECOMMENDS that the foregoing report of the 
Corporation Counsel be adopted. 


FOR COUNCIL ACTION SEE PAGEIS)... 
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FINANCE MATTERS 


RECOMMENDATION 

1. Request for Additional Funds for Temporary Help - 
Account 7033/324 - Purchasing Agent's Office 

The Director of Finance reports as follows t 

"The Temporary Help accoxmts for the Purchaeing Agent's Office vill be 
fully expended by the end of September, The strike, unforeseen problems, 
and new assignments have combined to deplete these accounts, and we are 
requesting that the s\jm of $3700 be provided for temporary help for the 
remainder of 1972 as follows j 

Temporaiy Buyer - appro x, $2900 

Temporary Clerk- Typist II - approx, $ 800 

The additional funds are required because: 

(a) The funds provided for work related to cleaning rap the effects of 
the strike were insiiff icient and a considerable backlog of approved 
new equipment and non-annual recurring items still remain?, 

(b) The furniture replacement program was put forvrerd because of the 
strike, but unfortunately even the adjusted program has fallen 
behind because Imperial School Desks Ltd, will be closing out 
their woodworking plant, and will not be able to fill the orders 
they now have on hand for the 1972 portion of the program. We 
must, therefore, call new tenders forthwith and establish new 
standards for the remainder of the program, 

(c) Budget estimate requests normally put an extremely heavy load on 
this office during the months of October, November and December, 
and this year the pressure will be even greater because the estimate 
requests will be received at a later date end we will, therefore, have 
less time to complete them, 

(d) Unexpected moving jobs and new assignments, such as calling tenders 
for indigent burials, catering services for the nevr Police Court 
Building, furnishing new offices at 1160 Robson Street, etc, have 
all contributed to the heavy workload, 

(e) The heavy workload of the Buyers is, in turn, overloading the 
typing and clerical staff. 

As a result of filling a higher position at a lower salary level by sone 
re-assignment of duties, fiinds amounting to $1700,00 will bocoiae avail- 
able in the Regular Salaries Account, The Comptroller of Accounts advises 
that the additional funds required air.ounting to $2000 can be provided from 
Contingency Reserve, 

RECa.'IffiNDED that funds for additional temporary help in the Purchasing 
Agent's Office be provided as follows t 

$1700,00 - Transfer from Regular Salaries Accoxmt 7033/321, 
$2000,00 - From Contingency Reserve, " 


Your Board 

RECa.Q^lENDS that the recornmendat ion of the Director of Finance be approved. 
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2. Extension of Service - Retiring Employee and Temporary Help - 

Internal Audit Division 


The Internal Auditor and Director of Finance have reported as 
follows : 

"Due to the effects of the strike and untimely vacancies of 
positions in the Welfare Accounting Branch, a senior member of the 
Internal Audit Division has spent almost 100% of his time since the 
strike in supervising the Welfare accounting operations. As well, 
there have been two vacancies in the Internal Audit Division with 
three man months time lost during 19 72, in recruiting replacements. 

Under the arrangement with the City's External Auditors, the 
City Internal Audit Division is required to complete certain work by a 
definite deadline in order that the External Auditors can complete 
their audit within the time set out in the Vancouver Charter. 

Due to the effects of the strike and the other situations mentioned 
above, it will not be possible to meet the commitment for the 
external audit unless an additional clerk on a temporary basis is 
obtained immediately, and an experienced staff member, due for 
retirement on October 31st, is retained for two additional months. 


Due to vacancies in the Department, funds are available in the 
Internal Audit Division 19 72 Budget to cover the cost of the recommendation 
herein. 


It is recommended that the retirement date of Mr. Dan Martin, 
Audit Clerk II, be extended from October 31st to December 31st, 1972, 
and further that an additional Audit Clerk II be authorized for a 
period necessary to catch up on the workload, but not exceeding four 
months from the date of hiring." 

Your Board RECOMMENDS that the recommendation of the Internal 
Auditor and the Director of Finance be adopted. 


3. Proposed Clerk Stenographer Position 

for Data Processing and Systems Division 

The Director of Finance reports as follows: 

"The Data Processing and Systems Division has never had any 
clerical assistance, but rather has relied upon assistance from 
the clerical staff of the Director of Finance, or other Divisions 
of Finance. Our typing and clerical requirements have reached a 
level where we can no longer receive adequate service from these 
other areas. Additionally, we must spend more time on the quality 
control of work done on the computer. Specifically, the Data 
Processing and Systems Division requires one new Clerk Stenographer 
position to provide dictation and transcription, typing, filing, 
and record keeping services for the Division Head. This position 
will also provide stenographic and clerical support for other tech- 
nical personnel and will provide clerical assistance on the problem 
of quality control of computer-produced reports. This position 
will also be responsible for the maintenance of the City's library 
of 500 magnetic tapes. 

To ensure the proper and most efficient use of the Clerk Steno- 
grapher's, Analysts' and Programmers' time, it is recommended that 
two dictating units and a transcriber be provided for the use of 
the systems and programming staff. Additionally, the Clerk Steno- 
grapher will receive an electric adding machine to assist her in 
balancing computer reports. 

The Acting Director of Personnel Services has reviewed the duties 
of the proposed position and reports as follows: 

cont *d . 
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Clause #3 continued: 


'The duties and responsibilities of this position will involve the 
performance of moderately complex stenographic and clerical duties 
in the Data Processing and Systems Division. The incumbent will 
take and transcribe dictation, prepare and type written materials, 
and perform the more difficult clerical duties involved in preparing 
data quality control assistance and maintenance of the division's 
magnetic tape library. The volume of the work will be considerable 
and will require the completion of duties independently. The nature 
of the division's work requires the use of complex terminology and 
a high degree of accuracy. I find these duties to be at the level 
of a Clerk Stenographer III, Pay Grade 13 ($514-614) and I recommend 
that the position be so classified effective when adopted. This 
recommendation has been discussed with the Assistant Business 
Manager of the" Municipal and Regional Employees" Union who is in 
agreement. ' 


Cost : 


One Time : 

Dictating Equipment (approx.) $ 1,300 

Electric Adding Machine 300 

Recurring Annual : 


Clerk Stenographer III, P.G. 13 

1972 annual rates with benefits 8,105 

For the remainder of 1972 1,696 
(3 months) 


The Comptroller of Accounts advises that the necessary funds 
for 1972 can be provided from the Contingency Reserve." 


I RECOMMEND that: 

(1) One new Clerk Stenographer position be created in the 
Data Processing and Systems Division at a cost of 
$1,696 for the remainder of 1972. 

(2) The recommendation of the Acting Director of Personnel 
Services regarding classification be adopted. 

(3) $1,600 be provided for dictating equipment and adding 
machine . 

(4) The necessary funds for the remainder of 1972 being 
$3,296 be. provided from Contingency Reserve. 


FOR COUNCIL ACTION SEE PA6E(S) .d... 


8 


BOARD OF ADMINISTRATION 
PERSONNEL MATTERS 


SUPPLEMENTARY REPORT SEPTEMBER 29,1972 

RECOMMENDATIONS 

1. Residence Regulation - Fire Department 


The Fire Chief reports as follows: 

By memorandum of agreement during 1972 contract negotiations 
between the City and the International Association of 
Firefighters, Local IS, it was agreed the present Residence 
Regulation be reviewed by the Fire Chief and Local iS to 
explore the feasibility of eliminating some of the present 
restrictions, having full regard for the present manpower 
requirements of the Fire Department. 

The Fire Chief and Local IS have now reviewed the present 
Residence Regulation as adopted by City Council on 
November 17, 1970, and recoimnend the present permissible 
living area defined as: 

"Vancouver or one of the adjacent Municipalities of: 

West Vancouver (East of West Bay) 

North Vancouver 

North Vancouver District 

Burnaby 

Richmond 

University Endowment Lands 

With extended boundaries of: 

West Vancouver (West of West Bay) 
New Westminster 
Eraser Mills 
Port Moody 
Port Coquitlam 

District of Coquitlam (West of Pitt River) 
Delta Surrey, except South of a line 
extending West along the Ladner Trunk Road 
and East of the New McLellan Road; with a 
maximum 2^^ of the total number of Fire 
Department members permitted to live in the 
extended residence areas after receiving 
prior written permission of the Fire Chief." 

be expanded to include in the extended areas: 

The Village of Lions Bay 

The Municipalities of Delta and Surrey 

The Municipality of Pitt Meadows on the South 

side of the Dewdney Trunk Road to the Eastern 

boundary; and the Municipality of Coquitlam 

Northern boundary West to the Indian Arm with 

no change being made to the limit of 25^ 

maximum members permitted to reside in the 

extended areas or the requirement of receiving 

approval of the Fire Chief in writing prior to 

residing in these areas. 


Cont'd 
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CLAUSE NO. 1 (continued) 


Residence regulations are primarily required to ensure that 
sufficient manpower is available within a short period 
of time for major alarms. The Fire Department has 
recently improved its call out procedure and the Fire 
Chief feels the proposed expansion of living areas 
will not create a shortage of available manpower for 
this purpose. 

The Fire Chief Recommends the revised Residence Regulations 
outlined be approved." 

Your Board RECOMMENDS the recommendation of the Fire phief be 
approved on a trial basis subject to review in October 1974. 

2. November 11 Remembrance Day Holiday 

The Acting Director of Personnel Services reports as follows: 

"Under the terms of current collective aareements , -provision 
is made that if a Statutory Holiday falls on a Saturday or Sunday and 
if no other day has been proclaimed in lieu of it, the City must 
provide each employee with another paid holiday, i.e. the immediately 
preceding Friday or immediately followina Monday. In 1972, November 
llth Remembrance Day falls on a Saturday. 

I therefore recommend that all emplovees covered by current 
collective agreements with the City of Vancouver be aranted a paid 
holiday on Monday, November 13th, 1972 in recognition of Remembrance Day 
and further that this be granted also to excluded emnloyees and senior 
staff. 

I.A.T.S.E., Local 118, do not have such a provision in their 
existing Collective Aareement and therefore would not normally be 
entitled to a Statutory Holiday which falls on a Saturday. I recommend 
that employees covered by this union be aranted a Daid holiday on Monday, 
November 13th, 1972 in lieu of Remembrance Day. 

I further recommend that employees covered by Collective 
Agreements between the Board of Parks and Public Recreation and the 
Municipal and Regional Employees Union and C.U.P.E., Local 1004 
(including Lifeguards) and the Foremen's Association and employees 
covered by the Collective Agreement between the Board of Police 
Commissioners and the Municipal and Regional Employees Union be granted 
a paid holiday on November 13th in recognition of Remembrance Day, 
subject to the approval of those Boards." 

Your Board RECOMMENDS that the foregoing recommendations of 
the Acting Director of Personnel Services be adopted. 


FOR COUNCIL ACTION SEE PAGE(S) ._ 
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BOARD OF ADMINISTRATION 

PROPERTY MATTERS 
SEPTEMBER 29. 1972 

RECOMMENDATIONS 


1 . Assignment of Lease 

S/S 5th Avenue between Fir & G-ranville 

The Supervisor of Property & Insurance reports as follows: 

"Lot G of 2-8, and 17-23, Block 270, D.L. 526 situated S/S 
5th Avenue between Fir & Granville was purchased for the 
Granville Street Bridge approaches, the residual portion 
was leased back to the former owner for a 21 year period. 
May 1st, 195i^ to April 30, 1975- 

The lessees Mr. & Mrs. Wright are retiring from business and have re- 
quested that the rosaining term of the lease be assigned to Price 
Holdings Limited, owners of the adjoining property to the East. 

RECOMMENDED that the assignment from John and Margaret Wright of Lot 
C of Lots 2 to 8 and 17 to 23, Block 270, D.L. 526 to Price Holdings 
Limited, be approved as of October 1st, 1972, subject to the docu- 
ments of assignment being satisfactory to Corporation Counsel." 

Your Board 

RECOMMENDS the foregoing recomnendation of the Supervisor of Property and 
Insurance be adopted. 


2. Acquisition for Replotting Purposes 
14.795 Manor Street 


The Supervisor of Property and Insurance reports as follows t- 

"Reference is made to Item 11, Property Matters, August 
11th, 1972, adopted by Council, August 15th, 1972, wherein 
the Supervisor of Prop>erty and Insurance was authorized to 
negotiate for the acquisition of Lots 19 & 20, Blocks 112 
& 129, D.L.'s 36 & 51, subject to report back to Council. 

These lots are to be acquired for consolidation and resub- 
division with adjoining City-owned Lots 17 & 18. The City 
lots eire land-locked and without street and lane access or 
services of any kind. Said lots front onto the old B.C. 
Hydro Right-of-Way which is some 12 ft. below the grade of these 
lots. Bach of the four lots is 33' x 115.5' in size. It 
is proposed to create three new lots, each 38.5' x 132' in 
sizeyf renting on Manor Street ajid offer for sale in the 
normal way. 

Privately-owned Lots 19 & 20 are improved with a one-storey 
frame dwelling, with a main floor area of 720 sq. ft. and 
full basement, erected in 1920. Zoning is RS-1. This 
dwelling contains 4 rooms plus utility area and a basement 
room, 5 pltirabing fixtures, has a patent shingle roof, stucco 
and siding exterior, a concrete foundation and is heated 
by a gas-fired hot water system. There is also a single 
garage. Both buildings are in fair condition for age and 
type. 


(Continued) 
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Clause No. 2 (Continued) 


Following negotiations with the Executor of the Estate of 
the deceased owner, he has agreed to sell for the sum of 
$25,000.00 as of September 30th, 1972, subject to the Vendor 
retaining rent-free possession to October 31st, 1972. These 
premises are unoccupied but still contain personal effects 
of the late owner. It is proposed to demolish these buildings 
when vacant possession is obtained to enable the subdivision 
and sale to proceed. 

RECOMMENDED that the Supervisor of Property and Insurance be 
authorized : 

(a) to acquire Lots 19 & 20 as aforesaid for the sum of 
$25,000.00 on the foregoing basis chairgeable to 

Code #4957/845 - Property Purchases for Resale Account. 

(b) to initiate the necessary steps to have Lots 17 to 20, 
as 2iforesaid, consolidated into one parcel and sub- 
sequently make application to subdivide the consolidated 
site into 3 lots each 38.5' x 132' in size, said new 
lots to be advertised for sale according to the usual 
tendering procedure." 

Your Board 


RECC»1MENDS the foregoing recommendations of the Supervisor of 
Property and Insurance be adopted. 


3. Rental Review - I67Q Main Street 

The Supervisor of Property & Insurance reports as follows: 

"By resolution of Council the lease of City-owned Lots 
1-3, Block 2, D.L. 200A and of A-2, D.L. 2037 to Butler 
Tire Co. Limited was renewed for a period of 21 years and Ij. 
months, commencing September 1st, I967. 

The rental has been reviewed and by letter dated September 19th, 1972, 
Butler Tire Co. Limited have agreed to a rental increase from $ii06.00 
per month, plus taxes as if levied, to $920.00 per month plus all taxes 
as if levied. 

RECOMMENDED that Lots 1-3, Block 2, D.L. 200A and ol A2, D.L. 2037, 
leased to Butler Tire Co. Limited be increased to $920.00 per month, 
plus all taxes as if levied. This increase to be effective September 
1st, 1972." 

Your Board 

RECOMMINDS the foregoing recommendation of the Supervisor ol Property and 
Insurance be adopted. 

\.. Sales; Residential Multiple 


Recommended that the following sale by tender be approved under the terms and 
conditions set down by City Cotincil, being in this case the highest offer 
received. 

re: T/h. lot H, Block 86, D.L. 26UA, 
Situated N/S 6th Avenue Vfest of 
Fraser Street. Zoned RM-3 


(Continued) 


32 


Board of Administration, September 29, T 972 . . . (PROPERTY MATTERS 


Clause No. k (Continued) 


Name 


Lot Approx.Size Sales Price Terms 


Conditions 


Douglas 
and 

Jeanie 
Chung 


V.h 2U.75'xl22' $16,385.00 City 
11 Terras 

a 9% 


1) Subject to a bulk- 
head agreement, 
below grade. 

2) Subject to consoli 
dation with adjoin 
ing property, 
(privately owned) 


5. Sales: Residential Multiple 

re: S/S Rosemont Drive, between 
Kerr Road and Butler Street. 
Zoned GD-1 - Townhouse 


Recommended that the following sales by tender be approved under the 
terms and conditions set down by City Council, being in each case the 
highest offer received. 

e 

Terms Conditions 

City Subject to public 
Terras utility easement 
9 9% over the southerly 
10' (plan LF58U1) 


Name Lot Approx. Size Sales Price 

Southland 68 1.2 acres $98,1*00.00 
Develop- Irregular 
ment Ltd 


Southland 
Develop- 
ment Ltd . 


129 


1.58 acres 
Irregular 


$135,300.00 


City Subject to public 
Terms utility easement 
9 9% over the southerly 
10' (plan LE37UU) 


The foregoing lots were advertised in accordance with conditions of development 
approved by CouncU which require that not less than 7$% of all dwelling units 
contain 3 bedrooms and that no dwelling unit contain less than 2 bedrooms. The 
maximum site coverage for surface parking areas etc., shall be U5 % of the net 
site, coverage shall be measured in accordance with the RM-3 schedule of the 
Zoning and Development By-law. The raaximum floor space ratio shall in no case 
exceed .50 and the maximum unit* per acre shall in no case exceed 16. 


6. Sale of Lot C, Block 50, D.L. 1 81 Plan 114-014.2, 

Situated on the N/E Corner of Cordova Street and 
The Cordova-Powell Connector. Zoned M-2 Heavy 
Industrial District. Redevelopment Project 2, Area A-5 


Tbe Supervisor of Property and Insurance reports as follows: 

"The City of Vancouver, in partnership with the Gkjvemment of Canada 
(Central Mortgage and Housing Corporation) and the Province of British 
Columbia, has acquired and cleared certain lands which were advertised 
for sale through this office on behalf of the Partnership subject to 
the following conditions: 

a) purchasers must submit with their offers for the land information 
on the use and approximate size and type of building or buildings 
proposed; 
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Clause No. 6 (Continued) 


b) piiTchasers will be required to enter into an agreement with the 
City of Vancouver to start development within eighteen months and 
to complete development within thirty-six months from the date ol 
the purchase; 

c) the purchaser shall grant the City on behalf of the Partnership 
option to repurchase the land at the net sale price, which option 
will be exercised if development is not started within 18 months 
or is not completed within 36 months from the date of purchase; 

d) the date of sale will be the date of issxiance of the development 
permit; 

e) the successful tenderer must obtain a development permit within 
120 days from the date of Council's approval of the sale; 

f ) no purchaser shall, except with the prior written consent of the 

r!i ty, resell, lease or otherwise dispose of the land in the project 
area before development is completed; 

g) the purchaser agrees if his bid is accepted to support any local 
improvements which have been initiated by the City and to pay the 
levies imposed against the land under the Local Improvement By-law 
with respect thereto. 

h) The site is approximately 3 feet above the Cordova- Powell Connector 
and Campbell Avenue, and the purchaser will be required to enter 
into a bulkhead agreement; 

i) Campbell Avenue has been formally closed between Cordova and Powell 
Streets and access to the site must be from Cordova Street; 

j) The sale is subject to the existence of an abandoned 8" sewer pipe 
located in the North east portion of the lot; 

k) the Director of Planning in consultation with representatives of 
the senior Governments and on behalf of the Technical Planning 
Board is to examine all development permit applications for de- 
velopment on the lands to ensure that it is of a suitable standard. 


RECOMMENDED that the following sale- by tender be approved under the 
foregoing tenns and conditions, and those set down by City Council. 


Name 

Beedie 
Constr. 
Co. Ltd. 


Lot Approx. Size 
C 


Sales Price Terms 


29,1'5? sq.ft. $1^0,100.00 City 
Irregular Terms 

<9 9% 


N.B. The purchaser proposes to develop a one-storey concrete block 
industrial building in accordance with existing zoning regu- 
lations . 
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CONSIDERATION 

7 . City of Vancouver Automobile Fleet Insurance 

The Deputy Director of Finance and the Supervisor of Property & Insurance 
report as follows: 

"The City's annual Automobile Fleet Insurance and Non- 
owned Automobile Liability Insurance Policy expires 
December 31st, 1972. This insurance is normally advertised 
for tender quotations during November of each year. 

There is a distinct possibility that changes in automobile 
insurance legislation will be made which could result in a 
Provincial Grovernment insurance scheme some time in the new 
year. 

The Supervisor of Property and Insurance has discussed the 
situation with Mr. Douglas MacDonald, the City's Insurance 
Consultant, who suggests that the City, as an alternative 
to tendering at this time, may wis-h to appoint the existing 
broker, Vancouver Holdings (B.C.) Limited, as Broker of 
Record to obtain quotations from any underwriter willing to 
participate. 

It is significant to note that Vancouver Holdings (B.C. ) 
Limited, on behalf of the Hartford Group, have been the 
successful tenderer for the City's Automobile Fleet 
Insurance for the past seven years. In each instance, 
they have been considerably lower than the neeurest 
competitor. For the past two years, they were the only 
tenderer. 

In view of the foregoing. Council may wish to consider the 
appointment of Vancouver Holdings (B.C.) Limited as Broker 
of Record to seek renewal quotations for a one year period 
with the option of a pro rata cancellation." 

Your Board submits the foregoing report to Council for CONSIDERATION. 


FOR COUNCIL AaiOM SEE PAGE(S) 1 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL ON 
HEALTH AND WELFARE 


SEPTEMBER 28, 1972 


A meeting of the Standing Committee of Council on Health and 
Welfare was held in the Council Chamber, City Hall, on Thursday, 
September 28, 1972 at approximately 3:05 p.m. 


Adoption of Minutes 

The Minutes of the meeting held August 17, 1972 were adopted. 


The following recommendations of the Conmittee are submitted to Council. 
RECOMMENDATIONS 

1 , Serious Youth Problems - Whose Responsibility 

In the Board of Administration Report dated July 28, 1972 
the Director of Social Planning /Community Development recommended 
that Council approve: 

"(a) funding the Chinese Community Youth Worker under the 

auspices of First United Church for the period July 15, 
1972 to December 31, 1972 in an amount not to exceed 
$4,900 of which $2,362 will be recoverable under Canada 
Assistance Plan. Funds are available in the Department 
of SP/CD's POSER Account. 

(b) A meeting between senior officials selected by the 

Director of SP/CD from departments and agencies involved 
and the Standing Committee on Health and Welfare for 
the reasons stated above." 

However, Council on August 1, 1972 adopted the following 
Board of Administration's recommendation dated July 28, 1972: 

"Your Board RECOMMENDS that the subject matter of this report 
be referred to the Health and Welfare Committee for their 
consideration and report to Council. In the meantime, the 
funds of the Chinese Community Youth Worker be continued on 
a month-to-month basis until the Corunittee reports." 

In discussing Item (b) above. Alderman Rankin advised that he 
had directed the clerk to arrange for the senior officials selected 
by the Director of Social Plann Lng/Community Development from 
departments and agencies involved to be present at the next meeting 
of the Health and Welfare Committee on October 5, 1972 should the 
Committee agree to Recommendation (b). 


PRESENT: 


Alderman Rankin 

Aldermen Bird, Calder, Hardwick, Phillips, 
Sweeney and Wilson 


ABSENT: 


His Worship the Mayor (On Civic Business) 
Alderman Adams 
Alderman Broome 

Alderman Linnell (Leave of Absence) 


CLERK : 


D. Bennett 


Cent 


• • • • 
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After due consideration it was, 
RECOMMENDED 

(i) That the funds for the Chinese Community Youth Worker 
under the auspices of the First United Church be 
continued to the end of 1972, the monies to be provided 
from the Department of Social Planning/Community 
Development POSER account, 

(ii) That it be recommended to the 1973 Council that funds 
be provided from the same account for the continuation 
of this youth worker's service until the end of 
April, 1973. 

(iii) That the further continuation of this service be 

reported on and reviewed as part of the budget review. 

(iv) That Recommendation (b) quoted above be approved and 

that the necessary arrangements be made for the Meeting 
of October 5 at which time a round table discussion 
will be held on the subject matter. 

2 . Communications re Alma House Delinquent Home 

Alderman Sweeney furnished communications from D. Barkwell 
W. Clancy and D. M. Morriselte, residents in the area of the Alma 
House Delinquent Home, who complained of the behaviour of the 
residents residing in Alma House and requested an investigation 
into this complaint. 

The Committee was furnished with a copy of a memorandum 
to Alderman Sweeney dated September 27 from the Director of 
Social Planning/Community Development. The Director advised that 
Alma House is a stop~over place operated by the Children's Aid 
Society for children from the ages of 12 to 16 who are being 
assessed for eventual placement in foster homes or institutions. 
Up to 12 children live in this home euid are under supervision 24 
hours a day. Some of these children are emotionally disturbed. 
Mr. Egan advised there is a need for:- 

"(a) earlier identification of youths with potentially serious 
behavior problems and the need for sufficient resources 
to deal with them at a younger age. 

(b) a holding unit which would provide a more secure setting 
for planning for seriously disturbed youths; although 

it is common knowledge that there is a dearth of 
adequate resources and consequently the best laid plans 
seldom achieve fruition. 

(c) more discriminate use of Alma House for youths who are 
manageable by staff in the community." 

The Director of Social Planning/Community Development spoke 
to the matter and reiterated the need for a "holding unit" for this 
type of juvenile. He stated his Department has been studying the 
problem and had certain proposals to offer. The Committee felt 
that an approach should be made to the Provincial Government to 
provide a more suitable accommodation for these children. 


Cont . . 
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September 28, 1972 


It was 

RECOMMENDED that the Director of Social Planning /Community Development 
bring forward an up-to-date report on his proposals at the October 
5 meeting of the Committee; the report to include information 
respecting the Regional District's Study on detention facilities. 

3. Dunbar - West Point Grey Youth Problems 

Council on September 6, 1972, referred the Board of 
Administration Report, Social Service and Health Matters, dated 
September 1st, to this Committee. This Report of the Director of 
Social Planning/Community Development and the Chief Constable 
details actions taken regarding juvenile and young adults committing 
disturbances and illegal acts in the Dunbar - West Point Grey Area. 

RECOMMENDED that the Board of Administration Report, Social Service 
and Health Matters dated September 1, 1972 be received and be 
included with Mr. Egan's Report on Alma House as background material. 

The Meeting adjourned at approximately 3:30 p.m. 


FOR COUNCIL ACTION SEE PAGE(S) - 
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CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 


A Regular meeting of the Council of the City of Vancouver 
was held on Tuesday, October 17, 1972, in the Council Chamber, at 
approximately 9:30 a.m. 

PRESENT: Deputy Mayor Alderman Sweeney 

Aldermen Adams, Bird, Broome, Hardwick, 
Phillips, Rankin and Wilson 

ABSENT: His Worship the Mayor (on civic business) 

Alderman Calder (illness) 
Alderman Linnell (leave of absence) 

CLERK TO THE COUNCIL : R. Thompson 

PRAYER 

The proceedings in the Council Chamber were opened with prayer 
'IN CAMERA' MEETING 

The Council agreed to an 'In Camera' meeting later this day. 
ADOPTION OF MINUTES 

(a) MOVED by Alderman Bird, 
SECONDED by Alderman Wilson, 

THAT the Minutes of the Special Council meeting (Court 
of Revision), dated September 28, 1972, be adopted. 

- CARRIED. 

(b) MOVED by Alderman Bird, 
SECONDED by Alderman Wilson, 

THAT the Minutes of the Regular Council meeting (with the 
exception of the 'In Camera' portion), dated October 3, 1972, 
be adopted . 

- CARRIED. 

COMMITTEE OF THE WHOLE 

MOVED by Alderman Wilson, 
SECONDED by Alderman Bird, 

THAT the Council resolve itself into Committee of the Whole, 
His Worship the Deputy Mayor in the Chair. 

- CARRIED. 

UNFINISHED BUSINESS 

It was agreed to defer the following matters pending the 
hearing of delegations later this day: 

1. Grant Request: Neighbourhood Services Association; 

(see pages 16 - 17) 

2. Removal of Willow Tree on City Boulevard, 
3336 Point Grey Road. 

(see pages 17 - 18) 
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I CO^IMUNI CAT IONS OR PETITIONS 

! 

! 1. Grant Request: British Columbia 
Table Tennis Association 


The Council noted a request from the British Columbia Table 
Tennis Association for a grant to assist in its continuous operation. 
Interest in obtaining space on the upper floor of building at the 
N/E corner of Western and Central Streets was expressed. 

MOVED by Alderman Adams, 

THAT this request be referred to the Park Board and the 
applicant be so advised, with the suggestion the Association consider 
applying directly to the Park Board in connection with the grant 
request . 

- CARRIED. 

2. Party or Group Identification 
Ballots re Civic Elections 

MOVED by Alderman Rankin, 

THAT, pursuant to request received, Mr. John Stanton be 
heard as a delegation later this day, in the matter of identification 
of candidates on civic elections ballots. 

- CARRIED. 

3 . Noise Pollution in the 
West End 


MOVED by Alderman Bird, 

THAT, pursuant to the request received, Mr. T. C. Mitchell be 
granted a hearing at the appropriate time, in the matter of noise 
pollution in the West End. 

- CARRIED. 

4. Grant Request: Khalsa Diwan Society 
for Sikh Temple Community Centre 

The Council considered a communication from the Khalsa Diwan 
Society, under date of October 12, 1972, requesting a grant for 
$20,000, and noted a delegation request. 

MOVED by Alderman Wilson, 

THAT this matter be deferred to the next Council meeting, at 
which time the delegation be heard. In the meantime, however, the 
Director of Social Planning/Community Development be requested to 
furnish a report. 

- CARRIED. 

5 . Indigent Burials 

The Council noted the communication frcm Mr. A. D. Long, 
Barrister, on behalf of First Memorial Services Limited, asking 
the opportunity to make representations respecting indigent burials. 
It was noted that Clause 1 of the Board of Administration report 
(Social Service and Health Matters), dated October 13, 1972, deals 
with this question. 


(continued) 
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COMMUNICATIONS OR PETITIONS (continued) 

Indigent Burials 
(continued) 

MOVED by Alderman Bird, 

THAT the whole matter be tabled for two weeks, to allow 
appropriate delegations, so requesting, to be heard. 

- CARRIED. 


BOARD OF ADMINISTRATION AND OTHER REPORTS 

A. BOARD OF ADMINISTRATION, 

GENERAL REPORT, October 13, 1972 

WORKS AND UTILITY MATTERS 

MOVED by Alderman Bird, 

THAT the report of the Board of Administration (Works and 
Utility Matters) be adopted. 

- CARRIED. 

SOCIAL SERVICE AND HEALTH MATTERS 

Indigent Burials 
(Clause 1) 

It was noted that Council had dealt with this clause, when 
considering Communication #5 this day. 

BUILDING AND PLANNING MATTERS 

Street Naming 
(Clause 1) 

MOVED by Alderman Broome, 

THAT Clause 1 of the Board of Administration report (Building 
and Planning Matters) be received for information. 

- CARRIED. 

Oppenheimer Lodge (FP 19) 

S/S Cordova St. between Dunlevy 

and Jackson Avenues 

(Clause 2) 

MOVED by Alderman Broome , 

THAT Clause 2 of the Board of Administration report (Building 
and Planning Matters) be received for information. 

- CARRIED. 

North Service District Centre 
(Clause 3) 

MOVED by Alderman Wilson, 

That consideration of Clause 3 of the Board of Adninistration 
report (Building and Planning Matters) , re North Service District 
Centre, be deferred for consideration later this day, when the 
appropriate officials will be present. 

- CARRIED. 
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FIRE AND TRAFFIC MATTERS 

MOVED by Alderman Bird, 

THAT the report of the Board of Administration (Fire and 
Traffic Matters) be adopted. 

- CARRIED. 

FINANCE MATTERS 

Association of Benevolent Craftsmen 
- Rental of The Queen Elizabeth Playhouse 
(Clause 1) 

MOVED by Alderman Rankin, 

THAT consideration of this clause be deferred, pending hearing 
of the delegation, as requested. 

- CARRIED. 

Balance of Finance Matters 

MOVED by Alderman Broome, 

THAT Clauses 2, 3 and 4 of the Board of Administration report 
(Finance Matters) be adopted. 

- CARRIED. 

B. PERSONNEL MATTERS, 
October 13, 1972 

MOVED by Alderman Broome, 

THAT the report of the Board of Administration (Personnel 
Matters) be received for information, and the recommendation of the 
Acting Director of Personnel Services contained therein be adopted. 

- CARRIED. 

C. PROPERTY MATTERS, 
October 13, 1972 

MOVED by Alderman Bird, 

THAT Clauses 1 to 6 of the Board of Administration report (Property 
Matters) be adopted, and Clause 7 be received for information. 

- CARRIED. 

D. Additional Funds Requested for 
Park Board Recreation and Community 
Centre Programs 

It was agreed to defer consideration of this report until 
the hearing of delegations later this day. 

(see pages 15 - 16) 

E . November 11 Remembrance 
Day Holiday 

The Board of Administration, under date of October 13, 1972, 
submitted the following report: 

(continued) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 

November 11 Remembrance 
Day Holiday (continued) 


'The Acting Director of Personnel Services reports as 
f o 1 lows : 

"Under the terms of the current collective agreements, provision 
is made that if a Statutory Holiday falls on a Saturday or 
Sunday and if no other day has been proclaimed in lieu of it, 
the City raua t proviilo t-ach tjniployee with another paid holiday, 
i.e. the immediately preceding Friday ot: immediately folJowing 
Monday. In 1972, November 11th Remembrance Day falls on a 
Saturday . 

I therefore recommend that all omployu-e::' coVercd by current 
collective agreements with tlio City of Vancouver, with certain 
exceptions, be granted a paid holiday on Monday, November 13th, 
1972 in recognition of Remembrance Day and further that this be 
granted also to excluded employoes and senior staff. 

I.A.T.S.K., Loca] 118, do not have such a provision in their 
existing Collective Agreement and thorcL'ore would not normally 
bo entitled to a Statutory Holiday whicli falls on a Saturday. 
I recommend that employees covoced by this Union be granted a 
paid holiday on Monday, November 13th, 1972 in lieu of Remembrance 
Day . 

It the employees covered by tnc Registecea Nurses Association 
Aqreement are required to work on Novcmlier 13th, 1972 beca'use 
the Vancovivor Public Schools are in operation then they shall 
be given another day off in lieu of Novumber 13th, 1972 as 
provided for in the Collective Agrocmont. 

I further recommend that employees covoced by Collective Agree- 
ments between the Hoard of Parks and Public Recreation and the 
Municipal and Regional Employcuo Union ,ind C.U.P.K., Local 1004 
(including Lifeguards) and the E'oremen'ij Association AND employer;; 
covered by the Collective Acircomont botveen the Board of Police 
Commissioners and the MunicJpal and Roij.onal Employees Union be 
granted a paid holiday on Wovera'oer 13l:h in recognition of 
Remembrance Day, subject to excaptions outlined below and, 
subject to the approval of these Boards. 

Certain emjiloyees covered by t)io Foremen's Association and 
the Canadian Union of Public firanloyees /\g re e men ts for Parks 
and Engineering whoso duties normally require them to work 
on a Public Holiday and who are roquirecl to work on November 
13th, 1972 will receive cither one day';; pay at their regular 
rate of pay or, another day off in lieu. The list of such 
employees will be discussed with the Union Representatives 
and shall be posted seven days j)rior to November 13th, 197:!." 


YOUR HOARD 

RECOMMENDS that tho foregoing re commentiation s of th« 
Acting Director of Personnel Services be 
a dop te d , ' 


MOVED by Alderman Hardwick, 

THAT the foregoing Board of Administration recommendation be 
approved . 


- CARRIED. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 

F. Additional Civilian Positions - C.P.I.C. 
Terminals - Vancouver Police Department 

The Board of Administration, under date of October 13, 1972, 
submitted the following report: 

' On September 14th, \972 the Board of Police Cofnmi ss i oners resolved by 
amendment to a resolution of August 2'Uh. 

"THAT City Council be requested to consider providing funds for the 
engagement of 5 clerks to operate the C.P.I.C. terminals effective 
October 16th, 1972." 

The Director of Finance and the Co-ordinator of Data Processing & Systems 
report as f o I lows : 

"On August 29th City Council received for information a report of the 
Chief Constable dealing with the establishment of the Canadian Police Infor- 
mation Centre (C.P.I.C). This reporf stated that as a result of the 
Institution of this facility, it was c;stimated fhat the City has avoided 
expenditures of $170,000 to the end of 1972 and $68,000 in annual operating 
costs thereafter. The report further stated thjt the only cost to the City 
for the C.P.I.C. system would be for ^he provision of terminal operators 
to transmit and receive datj. 

The staffing implications have ncsw been examined. 

I. A(^(jitional WQrl<ioad Generated bv C.P.I.C; 

•To enable the Police Department to obtain the benefits of the system, 
3 categories of activities have to be performed: 

(a) Entering appropriate information extracted from 
Departmental files into C.P.I.C data storage and 
subsequent amendment or .iJeletion of such entries. 

(b) Periodic verification procedures to ensure that all 
records entered are propor and valid and that 
adequate back up exists for all entries. 

(c) Making enquiries of the sjystem and the handling of 
resulting message traffic between Police agencies. 

Three terminals have been supplied to the Department at no cost. Two 
of these are dedicated to handlini) the data entry and file maintenance — 
that Is categories (a) and (b) above — related to Wanted Persons and 
Wanted Vehicles files which are the only tw) flies connected so far to 
the system. The operation of the terminals for these functions will 
be performed by members of the Department as an extension of their 
regular dutioD. So for as can be forsoen at this time it is unlikely 
that there will be any need for additional 5laff to handle these two 
activities. The third terminal h5 designated the "Prime" terminal for 
Vancouver Police Department and i;5 the critical point of the system. 
It Is from this terminal that the large majority of requests for infor- 
mation will be transmitted oi" received both between Ottawa and between 
interested Police Departments. 

2. Staf f Ing Requirements; 

In order to provido the service to the policeman in the field that 
the system is designed to give, it is necessary that the prime terminal 
be manned at all times and that the duties assigned to the position of 
terminal operator be highly i ntcnupt I b I o eo that top priority can be 
given to this duty. Tho experience of the tests carried out in Toronto 
indicates that it Is reasonable to expect traffic at the rate of around 
one enquiry per minute ttiroughout the 24 hours. 

The workload of tho Report Conlre of the Police Department is 
under revl«w at present and it has been determined thdt it Is not foas- 
i()le to assign terminal operating duties to other rttembors of the staff 
ar(0 yet maintain the efficiency of the ayr.tsm. 

The general experience of U.S. Forces which have similar, systems 
installed Is that after an initial peak of activity the volume of 
enquiries generated is fibout 4 to 5 times that handled manually. The 
data available from Toronto is consistent with this observation. The 
experience of U.S. Forces is also that the effectiveness and use of 
the system Is directly related to the efficiency with which the terminals 
are organized. This has also been confirmed in Eastern Canada, in 
making comparisons with U.S. systems. It must be borne in mind that the 
C.P.I.C. facility is a much more sophisticated one and provides a 
greater range of services than any other. Usage will be proportion- 
ately greater. 

(continued) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued ) 


Additional Civilian Positions - C.P.I.C. 
Terminals - Vancouver Police Department 
(continued) 

The staff requirement is for 5 additional clerical positions to 
handle the operation of the prime terminal and distribution and control 
of message traffic including the use of the 3rd radio channel when 
required. The skills required are essentially clerical and the position 
does not require police training or experience. A considerable prior 
knowledge of police reporting procedures is osoential. Ultimately, a 
further 6 file applications will be installed, the first of which will 
take place mid-1973. The remainder will be spread over the following 
2 years. These applications deal with such subjects as Stolen-Property, 
Firearms, Gun Registration, Criminal Records and like matters of great 
interest to Police Forces. While these may give rise to requests for 
additional operators, there will be corresponding savings in other 
clerical areas, e.g. there will bi? a corresponding reduction in typing 
work in the Stolen Property Section. It is expected that there will 
be a net reduction of 1-2 positions when installation o' tho systsm is 
completed by 1975 or 1976. 

3. CInasif icat ion rind Costs! 

The Acting Director of Personnel Services reports that the estimated 
recurring annual cost for these positions at 1972 rates, including fringe 
benefits at 10%, will be $41, 3-10. The cost for these positions for two 
months in 1972 will be $6,890. Costs will be confirmed when approval of 
the classi f it-at ion report for thei.e posit ions is granted. 

The Union is in agreement wi h these proposals subject to review of 
the classification when carried out by the Personnel Services Department 
for approval of the Board of Administration. 

No furniture is required. incidentals will be met from within the 
Departmental Budget. 

4. Report of the Comptroller of Accounts; 

The Comptroller of Accounts ndvises that if approved, $7,2157 wou I d 
be available from Contingency Reserve for 1972. 

5. Telex and Telephone Costs; 

Because tho C.P.I.C. system provides not only for enquiries to 
centralized computer files, but also for the related narrative traffic 
between interested Forces generated as a result of "hits" on the system. 
It is expected that there will bo r.orne reduction in current Telex and 
Telephone costs. The reduction wi | | not be apparent until mid/ late 
1973 when the majority of Canadian Police Forces are connected to the 
system. it does not significantly affect costs of staff as requested. 

6. Benefits to the Vancouver Pol Icq Deo?irtment cmd Cost to the Citv; 

The benefits accruing to the Police Department from having immediate 
access to vital information were spelled out in the joint report of the 
Chief Constable and the Co-ordiiiator of Data Processing 4 Systems adopted 
by Council in September, 1969. Tho C.P.I.C. system will provide those 
benefits plus many olhers at an estimated 30% of tho operating costs 
had Vancouver developed its own system, in addition, very heavy prog- 
ramming development and hardware costs have been avoided. 


It Is recommendod that 5 additional Clerk Typist II positions be 
created In the Police Department, for the purpose of operating the 
Canadian Police Information Centre rnmputer terminals, at an additional 
annual cost of $39,864." 

Your Board recommends that the recommendations of the Director of Finance 
and the Co-ordinator of Data Processing & Systems be approved. ' 


7. 



MOVED by Alderman Phillips, 

THAT the recommendation of the Board of Administration, con^ 
tained in the foregoing report, be approved. 


- CARRIED. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 

G. Report of Standing Committee 
on Transportation - 
September 28, 1972 

MOVED by Alderman Wilson, 

THAT Clauses 1 and 2 of the Report of the Standing Committee 
on Transportation, dated September 28, 1972, be adopted. 


- CARRIED. 


Downtown Vancouver Transit 
Concepts (Clause 3) 


MOVED by Alderman Hardwick, 

THAT the recommendation of Clause 3, PART I of this Standing 
Committee report, together with recommendations 2, 4 and 5 of the 
Board of Administration report set out therein, be adopted. 


- CARRIED. 


MOVED by Alderman Wilson, 

THAT Item 1 of Clause 3, PART II, respecting strategy in 
Section D of the report referred to, be adopted. 


- CARRIED. 


MOVED by Alderman Phillips, 

THAT Item 2 of Clause 3, PART II, respecting strategy in 
Section D of the report referred to, be adopted, after striking 
therefrom the following words in the Long-term column: 


'second, develop highway facilities.' 

- CARRIED. 


MOVED by Alderman Wilson, 

THAT Item 3 of Clause 3, PART II, respecting strategy in 
Section D of the report referred to, be adopted. 


- CARRIED. 


(Alderman Rankin recorded in the negative.) 


MOVED by Alderman Phillips, in amendment , 

THAT all the words after the words 'east/south-east corridor' 
in the Long-term column of Item 3, be deleted. 


- LOST. 

(The motion of Alderman Wilson was put and CARRIED.) 

A. BUILDING AND PLANNING MATTERS 

(continued) - October 13, 1972 

North Service District Centre: S/E 

corner Grant St. and Commercial Drive (Clause 3) 

MOVED by Alderman Bird, 

That Clause 3 of the Board of Administration Report (Building 
and Planning Matters) be adopted. 

- CARRIED. 


(Continued) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 

BUILDING AND PLANNING MATTERS 
(continued) 

North Service District Centre: S/E corner 
Grant St. and Commercial Drive (Clause 3) 
(continued) 

MOVED by Alderman Wilson, in amendment , 

THAT the matter be referred back for a report on the 
location at Pender Street and Nanaimo Street. 

- LOST. 

(The motion of Alderman Bird was put and CARRIED.) 


The Council recessed at approximately 10:50 a.m., and following 
an 'In Camera' meeting in the Mayor's office, reconvened in open 
session in the Council Chamber at approximately 11:30 a.m., with 
the same personnel present. 


BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

H. Report of Standing Committee on 
Planning and Development, 
September 28, 1972 

MOVED by Aid. Bird, 

THAT the report of the Standing Committee on Planning and Develop- 
ment, dated September 28, 1972, bo adopted. 

- CARRIED 

(In connection with the evening meeting referred to in the 
report, the Council agreed with the Chairman's proposal 
that such meeting be held Wednesday, November 1st) 

I. Report of Standing Committee on 
Planning and Development, 
October 5, 1972 

MOVED by Aid. Bird, 

THAT the report of the Standing Committee on Planning and Develop- 
ment, dated October 5, 1972, be adopted. 

- CARRIED 

J. Report of Official Traffic Commission 
October 2, 1972 


In considering Clause 1 of this report regarding Harrison Drive: 
Relocation of Bus Stop, a letter wag noted from the Fraserview Homeowners 
and Tenants Association asking an opportunity to make representations 

{ on this subject and advising they were not informed of the meeting 

I when the matter was discussed. 

It was noted that Mr. H. Stevens appeared as a delegation at 
the Commission meeting. 


cont 'd . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Report of Official Traffic Commission 
October 2, 1972 (continued) 


MOVED by Aid. Rankin, 

THAT the report of the Official Traffic Commission dated 
October 2, 1972, be adopted. 

- CARRIED 

K. Adoption of National Building Code 

MOVED by Aid. Broome, 

THAT the recommendations of the Board of Administration contained 
in the Board report of October 13, 1972, re National Building Code 1970, 
be approved and the matter, therefore, laid on the table accordingly 
for two months to enable representations to be received from the industry, 

- CARRIED 


L. Sales: Residential 
Champlain Heights 


The Board of Administration, under date of October 5, 1972, 
submitted the following report: 

"Rf'ronin?nded that the folloT/ing offer to purchase be approved under the 
tcrr.s and conditions set down by City Council, being the highest offer 
received. 

re; Lot 95, D.L. 339, Plan 13659, Sits W/S 
Arlington Stroot South of l49th Avenue. 

rT,-_^J rr> T lT>^..--.V-,r-.. --I, 


Nmne 

Southland 
I>3velop- 
mcnt Ltd. 


Lot 
95 


Approx.Size Sales Price Terms 


1.037 acres 
Irregular 


$ 80,000.00 


City 
Terms 
§ 9^ 


Conditions 

Subject to bulk- 
head agreement, 
above grade 


The forepoing lot was advertised in accordance with conditions of develop- 
ment approved by Council, which requires that no less thsn of all dwel- 
ling nr.itc contain 3 bcirsorc cni. *±.c.t nc d'.rclling u:-.it contain lei,2 than 
e: oeuroofija. ino raaximuiu six-e covejage lor t>ui*i.aco parK-iJog, areas, etc. 
shall be Ix^ji of the net site, coverage shall be measured in accordance with 
with n>;-3 schedule of the Zoning and Developnient By-law. The maxljr.um floor 
space ratio shall in no case exceed *$0 and the maximum units per acre 
shall in no case exceed 16. " 

MOVED by Aid. Hardwick, 

THAT the foregoing report of the Board of Administration be 
approved . 

- CARRIED 

M. Report of Standing Committee on 

Health and Welfare, October 5, 1972 

MOVED by Aid. Rankin, 

THAT, in respect of the report of the Standing Committee on 
Health and Welfare, dated October 5, 1972, Clauses 1 and 2 be adopted 
and Clauses 3 and 4 received for information. 

- CARRIED 


48 y/ 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

N. Report of Standing Committee on 
Finance, October 12, 1972 

MOVED by Aid. Adams, 

THAT, in respect of the report of the Standing Committee on 
Finance, Clause 1 be adopted and Clause 2 received for information. 

- CARRIED 

0. Local Initiatives; Additional Project 

The Board of Administration, under date of October 16, 1972, 

submitted a report of the City Engineer with respect to additional 

Local Initiatives Project re vocational rehabilitation, at an 
estimated cost of $132,642. 

MOVED by Aid. Broome, 

THAT the recommendation of the Board of Administration in this 
report be not approved. 

- CARRIED 

P . Chain Link Fence 

In connection with the matter of an appeal before the Board of 
Variance with respect to retention of a 6 '9" high chain link fence in 
the front yard of the building at 1405 Renfrew Street, which appeal was 
refused, raised by Alderman Rankin by way of an enquiry at the Council 
meeting of August 29th, Alderman Wilson reported a new application is 
being filed to permit a fence at a reduced height. 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Adams, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

BY-LAWS 

1. BY-LAW TO AMEND BY-LAW No. 4461, BEING 
THE DESTRUCTION OF DOCUMENTS BY-LAW 

MOVED by Aid . Bird, 
SECONDED by Aid. Adams, 

THAT leave be given to introduce a By-law to amend By-law Ho. 
4461, being the Destruction of Documents By-law, and the By-law be 
read a first time. 

- CARRIED 

MOVED by Aid. Bird, 
SECONDED by Aid. Adams, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid . Bird, 
SECONDED by Aid. Adams, 

THAT Council do resolve itself into Committee of the Whole, to 
consider and report on the By-law, His Worship the Deputy Mayor in 
the Chair. 

- CARRIED 

MOVED by Aid. Bird, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

cout 'd . . . . 
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BY-LAWS (cont'd) 

By-law to Amend By-law No. 4461 
Being the Destruction of Documents 
By-law (cont'd) 


MOVED by Aid. Bird, . • 

SECONDED by Aid. Adams, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Bird, 
SECONDED by Aid. Adams, 

THAT the By-law be read a third time and the Mayor and City Clerk 
be authorized to sign same and affix thereto the Corporate Seal. 

- CARRIED 

(The By-law received three readings) 

MOTIONS 

1. Appointment of Officers: 
•Tire Marshal Act" 


MOVED by Aid. Bird, 
I SECONDED by Aid. Wilson, 

j 

WHEREAS pursuant to the provisions of clause (a) 
of subsection (1) of section 30 of the "Fire Marshal Act", 
R.S.J3.C. 1960, Chapter 148, the Council of the City of Van- 
couver is empowered to authorize persons to exercise all of 
the powers conferred upon the Chief of the Fire Department 
under Part II of the said Act; 

AND WHEREAS pursuant to the section aforesaid such 
persons are designated as "officers" for the purposes of 
Part II of the said Act; 

AND WHEREAS the Council deems it expedient that the 
persons hereinafter named be so authorized; 

RESOLVED that the persons named herein be and the 
same are hereby authorized to exercise all of the powors of the 
Chief of the Fire Department conferred upon them under Fart II 
of the "Fire Marshal Act", R.S.B.C. 1960, Chapter 148: 

Fire Warden William Stewart 

Fire Warden Hendrik-Jan Jansonious 

so long as the above-named persons are members of IJio Vancouver 
Fire Department. 


- CARRIED 
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MOTIONS (cont'd) 

2, Entrance - Remodeling to Accommodate 
Handicapped Persons; City Hall 


At the previous meeting of Council Aldermen Phillips and 
Wilson gave notice of a motion resoecting City Hall remodeling to 
accommodate handicapped persons which motion, after being altered 
with the approval of the Council, now reads as follows: 

MOVED by Aid. Phillips, 
SECONDED by Aid, Wilson, 

THAT the Board of Administration be requested to report on 
the feasibility and cost of providing for one of the entrances to 
the main building of the City Hall to be remodeled to accommodate 
people in wheelchairs. 

- CARRIED 

3 . Arts Steering Committee 

MOVED by Aid, Bird, 
SECONDED by Aid, Adams, 

THAT WHEREAS Vancouver has received acclaim from all parts of 
the continent for its trail blazing Local Initiatives Project for 
Artists and Musicians; 

AND WHEREAS from the beginning the responsibility for this 
program (which has created employment while making this a more 
beautiful and culturally interesting city,) has rested in a committe 
of several of our most distinguished citizens, representing various 
cultural fields; 

AND WHEREAS they have given generously of their time, talent 
and executive skills and have imbued this project with their own 
strengths and creative ability to succeed; 

AND WHEREAS this project is now moving into its second year and 
other citizens will be asked to carry on the work they began; 

THEREFORE BE IT RESOLVED THAT the Council of the City of 
Vancouver thank the members of the Social Planning Department's 
Arts Steering Committee: 

MR. PAUL DEGGAN 
MR. TONY EMERY 
MR. ARTHUR ERICKSON 
MR. TOM NORTHCOTT 
MR. JACK SHADBOLT 

for having brought honour to the City of Vancouver and for proving 
the extraordinary value of citizen participation in the process of 
government . 

- CARRIED 

NOTICE OF MOTION 

Distribution and Sale: 

Power, Light and Gas in Regional Area 

The following Notice of Motion was submitted and recognized by 
the Chair: 

MOVED by Aid, Wilson, 

THAT City Council propose to the Greater Vancouver Regional 
District that the Provincial Government be petitioned to turn over 
to the Regional District the distribution and sale of power, light 
and gas in the Regional area, surplus revenue to be applied to 
transit deficit, 

(Notice) 
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ENQUIRIES AND OTHER MATTERS 


Alderman Rankin - 
Tax Exemption: 
Halfway House at 
2716-2724 Clark Drive 


enquired of the status of an application 
for tax exemption filed by Mr. Henry G. 
Castillou on behalf of the Allied Indian 
and Metis Association re Halfway House at 
2716-2724 Clark Drive. 

The Deputy Mayor requested the City 
Clerk look into the matter. 


Alderman Wilson - commented on the controversy developing 

^ale of Barbecued Meats on the sale of barbecued meats by Chinese 

merchants . 


Alderman Phillips - advised that it would appear the Park 

38 Acres; Jericho Board has been unable to conclude the 

matter of the turning over to the City 
of a 38-acre parcel of Jericho lands from 
the Federal Government. The Alderman 
requested, therefore, he be permitted to 
make a further application for this 
acreage at a nominal sum of $1.00. 

It was pointed out that Alderman Phillips, 
by earlier resolution of Council, had 
authority in this matter. Agreement of 
Council, therefore, was given to Alderman 
Phillips' request. 

In respect of this matter the Deputy Mayor 
advised of a communication from Mr. Denis 
Gray-Grant, Chairman of the Jericho Park 
Committee, asking an opportunity to appear 
before Council on October 24th. 


MOVED by Aid. Wilson, 
SECONDED by Aid. Bird, 

THAT a representative of the Jericho Park Committee be permitted 
to appear before the Council on this matter at an appropriate time 
to be arranged by the City Clerk. 

- CARRIED 


The Council recessed at approximately 12 noon to reconvene in the 
Council Chamber at 2:00 p.m. 

The Council reconvened in the Council Chamber at approximately 2:00 p.m.. 
His Worship the Deputy Mayor in the Chair and the following members 
present : 

PRESENT: Deputy Mayor Alderman Sweeney 

Aldermen Adams, Bird, Broome, Hardwick, 
Phillips, Rankin and Wilson 

ABSENT: His Worship the Mayor (on civic business) 

Alderman Calder (illness) 
Alderman Linnell (leave of absence) 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Bird, 
SECONDED by Aid. Broome, 

THAT the Council resolve itself into Committee of the Whole, 
His Worship the Deputy Mayor in the Chair. 


- CARRIED 
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DELEGATIONS 


D, Additional Funds requested for Park 
Board's Recreation and Community 
Centre Programs 

The Board of Administration submitted the following report 
dated October 12, 1972: 


" The Park Board has submitto.d a letter dated September 27th, 1972 
requesting a total of $45,123 for tho. following items: 

1. Additional funds for coiimunity centres equivalent to 
the portion of the Prov.'.ncial grant which was 

discontinued in 1972. $13,878 

2. Additional funds to pro-^-ide for the operating costs 

of the Thunderbird Community Centre. 23,245 

3. Funds to provide for operating costs of the 

Strathcona Community Centre from November 1, 1972. 8,000 

Total -tLMl 

Tliese items were included :i.n the Park Board 1972 Revenue Budget Estimates 
but were deleted by the Finance Committee during budget review with the recomraenda- 
tion that the Park Board "bo requested to submit a comprehensive report explaining 
in detail its community service function, plans for expansion, operating costs, 
etc. Further that, in conjunction with the foregoing report, there be detailed 
reports with respect to Kensington, Strathcona and Thunderbird Community Centres". 

These reports have not yet been submitted by the Park Board. 

The Director of Finance in reporting on the additional funds requested 
by the Park Board notes that: 

1. Replacing Provincial Government Grant 

Tlie 1971-1972 Provincial grant of $14,000 was credited to communit\ 
centre accounts~$7,000 In 1971 and $7,000 in 1972. If Council approve 
the requested $13,878 to replace the discontinued Provincial grant 
the funds should be provided-$6,878 in 1972 and $7,000 in 1973. 

2. Thunderbird Coiranunity Centre Operating Costs 

Council approved a first quarter budget allocation of $8,250 and 
adopted the recommendation that the provision of funds for the 
balance of the year be deferred pending a report to Council by the 
Park Board. 


It was noted during budget review that the funds requested to 
operate this small community centre vis $13,320 per quarter or 
$53,280 annually appeared to be excessive in relation to the annual 
operating costs of the large conmunity centres ($56,000 to $65,000 
annually). There also appears to be a functional overlap with oi:h(>.r 
centres. It vjas our understanding that with the addition of the four 
School-Parks recreation programs in Vancouver Centre, East, West, and 
Wer.t Point Grey, at a total cost of $210,000 in 1972, that full covern; 
had been provided. Theie is no indication from the Park Board that 
the addition of the Xhuruerbird Couzaunity Contre will reduce progr<im 
costs in other centres vhere there is an overlap of services. 

Additional funds requested are $9,925 to cover the operating coata to 
September 30th plus $13,320 for the last quarter of the year, for a 
total of $23,245. 


If Council does not wish to approve the full amount rcqucst;ed, 
(v/hxch would establish operating co.st;; of this small community 
centre at over $.'>3,000 annually) prior to receipt of the dcLalloii 
report from t:he Park Hoard, a reduced amount- of (a) ^'9, '■Jib for cu. is 
incurred to September JOt:h plus (b) $y,0()0 to .flO.OOO Lo eovor 
the last quarter costs, co ild be con;;.i dered . 


cent 'd 
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DELEGATIONS (cont'd) 

Additional Funds requested for Park 
Board 's Recreation and Community 
Centre Programs (cont*d) 


3. Strathcona Community Centre 

The Park Board is requesting $8,000 for operating costs for Noverbor 
and December 1972, which is an annual cost of $48,000 at 1972 wage 
rates for this small community centre. 

For the same reasons as outlined for the Thunderbird Community Contru, 
Council may wish to approve a reduced amount of $6,000 to $6,700 for 
the two months, pending receipt of the requested report from the 
Park Board. 

Your Board submits to Council for Consideration, 

1. approval of an additional $13,878 ($6,878 in 1972 and $7,000 in 
1973) for community centres to replace the Provincial grant, which 
was eliminated 

2. approval of the $23,245 requested for Thunderbird Community Centre 
or the reduced amount of say $18,925 - $19,925 pending receipt of 
detailed report from the Park Board. 

3. approval of the $8,000 requested for Strathcona Community Centre 
or the reduced amount of say $6,000 - $6,700 pending receipt of 
the detailed report from the Park Board. 

Whichever level of budget is approved it is RECOMMENDED that staff should 
be appointed on a temporary basis pending receipt from the Park Board of their 
major report on the Recreation and Community Services function. 

A copy of the letter from the Park Board is circulated to members of 

Council 

In this regard a representative of the Park Board appeared in 
support of their application for additional funds: 

MOVED by Aid. Phillips, 
THAT, 

(1) an additional sum of $6,878 in 1972 and $7,000 in 1973 be 
approved for community centres, to replace the Provincial grant which 
was eliminated; 

(2) an amount of $19,925 for the Thunderbird Community Centre 
be approved, pending receipt of detailed report from the Park Board. 

(3) an amount of $6,700 for the Strathcona Community Centre 
be ajjproved, pending receipt of detailed report from the Park Board. 

(4) staff be appointed on a temporary basis pending receipt 
from the Park Board of their major report on the recreation and 
community services function. 

- CARRIED 

Grant Request: 

Neighbourhood Services Association 

Previously the Council considered a request from the Neighbour- 
hood Services Association for an additional grant of $8,000 in 
connection with its various programs for children and families. 
However, approval was not given at that time. 

cont 'd . . . . 
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DELEGATIONS (cont'd) 

Grant Request: Neighbourhood 
Services Association (cont'd) 

On re-application a representative of the Association was heard 
in support of this request for additional funds and a brief was 
filed dated October 16, 1972. 

MOVED by Aid. Bird, 

THAT this additional grant request in the amount of $8,000 be 
approved . 

(tabled) 

MOVED by Aid. Broome, 

THAT the motion of Alderman Bird be tabled for consideration 
at the next meeting of Council. 

- CARRIED 

Removal of Willow Tree on City Boulevard: 
3336 Point Grey Road 

The Board of Administration, under date of September 29, 1972, 
submitted the fallowing report: 

'The City Engineer reports as follows i 

"On September 6, 1972, the Engineering Department submitted 
for Council Consideration, a repoit pointing out that this year's 
budget for unstopping sewers would be inadequate to provide this 
sei-vice to the end of the year withiout over— expenditure . This was 
due to reductions duriiig budget review on budget estimates, coupled 
with a very dry Sun\mer, which has resulted in higher than normal root 
growth. Although the report was concerned with root unstops in 
general, it referred to one willow tree specifically at 3336 Point 
Grey Road as an example. It was noted that at this location the tree 
had caused 17 stoppages and had resulted in unstopping costs of $2^,000, 
with future costs of $250 per year indicated. The report requested 
Council's direction on whether the sewer maintenance budget should be 
increased to meet the costs of unrtopping or whether trees of this type 
should be removed. 

Council resolved that the willow tree at 3336 Point Grey Road 
should not be removed at this time. It further directed the City 
Engineer to report back with costs on sewer maintenance. Council also 
inquired on the practicality of root proofing. The further report 
follows I 

The current cost of clearing boulevard tree roots from sewer 
connections and mains is approximately $70,000 per year. About 1,600 
stoppsgoG are cleared each year. In some cases, sewers are damaged 
to the extent that they have to br 3-«>laid end this has been done with 
root proof pipe for the lost 10 yeai-e . In most cases, however, the 
roots ore cut and th« sewer cleared. Of the $70,000, about $30,000 
was approved at budget review for unstopping sewer connections to private 
propcrLles. It is expected that about $40,000 will be required this year. 
Accordingly, an increase of $10,000 is required in the budget. 

With regard to replacing existing sewers with root proof pipe, 
it is noted above that this is done, where appropriate. In the case of 
the willow tree at 3336 Point Grey Road, it i.s estimated that it would 
cost $36,000 to replace the house connections and the main with root 
proof pipe. This would include the connections on the private property. 
To root proof the entire City sewer system in this fashion would cost 
many millions of dollars and is not practical on a short term basis. 
Council may wish to consider a long range program which is more rapid 
than the one now being followed. The throe possible solutions to the 
problem are reviewed below i 


cont 'd .' . . 


55 .-r 


Regular Council, October 17, 1972 18 

DELEGATIONS (cont'd) 

Removal of Willow Tree on 
City Boulevard (cont'd) 

(a) Remove offending trees and replace with more suitable trees. 
This is the most oconomic solution but meets with the 
opposition of property owners in many cases. 

(b) Continue clearing sewer unstops and repairing- damage in mains, 
Present coats for this work are in the aren of $70,000 per 
year and increasing. In addition, some 1,600 instances per 
year of inconvenience to property owners occur. 

(c) Root proof sewer nystems. This is being done on a very long 
term basis now. It is impractical as a short term solution 
because of very high costs. 


If Council decides to proceed with (b), an increase in the 
sewer unstop budget o/:" $10,000 ehould be provided from Contingency 
Reserve to cover costs in 1972- If Council decides to proceed with a 
limited program of replacing sewers and connections with root proof 
pipe, a progi-am of one quarter million per year (1972 dollars) would 
be required (at the present cost index). This would result in root 
proofing most of the syctem in treed areas in 100 years. 


The owner of the property at 3336 Point Grey Road has 
requested a delegation on the specific willow tree on his property. 
His letter of September 12, 1972 is attached." 

Your Board submits the matter to Council for CONSIDERATION.' 

Mr. J. Mills appeared requesting this particular willow tree 
not be removed and his letter on the subject is dated October 11, 
1972, Mr. Mills indicated willingness to participate in costs 
resulting in retaining this tree and felt many of the neighbours 
would cooperate. 

On behalf of Mrs. G.F. Shaw, joint owner of the property 
being particularly affected by this willow tree growth, the 

City Clerk read a letter dated October 17th from Mr. Shaw expressing 
views why they felt this tree should be removed. 

MOVED by Aid. Broome, 

THAT this offending tree be removed and replaced with a more 
suitable tree. 

- LOST 

MOVED by Aid. Wilson, in amendment. 

THAT this whole matter be tabled to the next meeting and in the 
meantime the Engineering Department ascertain the cost of confining 
the roots and whether the neighbours in the block are prepared to 
pay these costs. 

- LOST 

A recorded vote was requested on the main motion. The record, 
therefore, is as follows: 

FOR THE MOTION AGAINST THE MOTION 

Alderman Bird Alderman Wilson 

Deputy Mayor Alderman Sweeney Alderman Phillips 

Alderman Broome Alderman Hardwick 

Alderman Adams Alderman Rankin 

A tie vote resulted and therefore the motion of Alderman Broome was 
declared lost. 


No further action was taken. 
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DELEGATIONS (cont'd) 

Civic Ballots and Group or 
Party Designation 


The Council further considered a communication from Mr. John 
Stanton requesting party or group designation be placed on Civic 
ballots and that Legislative action be requested of the Provincial 
Government while it is now in session. In this regard a brief was 
filed dated October 17, 1972. 

After a full debate on the matter it was, 

MOVED by Aid. Rankin, 

THAT a Charter Amendment be sought at the present sitting of 
the Legislature whereby group or party identification will be 
placed on a Civic ballot in such cases where the party or group 
are sponsoring candidates to the extent of not less than 50% of 
the vacancies to be filled. 

- LOST 

ENQUIRIES AND OTHER MATTERS (cont'd) 

Alderman Wilson - referred to a communication from the 

Christmas Shoppers ' Bus Downtown Business Association under 

Downtown Business Association date of October 17, 1972, in which 

it is pointed out a meeting has been 
held with B.C. Hydro regarding the 
Christmas shoppers ' bus and the 
company strongly suggests the fare 
be set at 10^ rather than 5^ as pro- 
posed in the report of the Standing 
Committee on Transportation dated 
September 28th and adopted by Council 
earlier this day. The City and the 
D.B.A. will provide a subsidy of 
$2,000 each for the six weeks trial 
period . 

The Deputy Mayor advised Alderman 
Wilson that he should raise this 
matter at the next meeting of Council. 


Alderman Bird - 

Senior Citizens' Housing; 

Ki tsilano 


requested a report be furnished on 
the status of arrangements for senior 
citizens' housing project in the 
Ki tsilano area and that such report 
be given to the next Council meeting. 

The Deputy Mayor advised the 
Properties Department is actively 
pursuing the matter. 


COMMITTEE OF THE WHOLE 


MOVED by Aid. Adams, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 


The Council recessed at approximately 3:20 p.m. and following an 
'In Camera' meeting in the Mayor's Office, adjourned at approximately 
4 :15 p.m. 


The foregoing are Minutes of the Regular Council 
meeting of October 17, 1972, adopted on October 24, 
1972, 
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October 13, 1972 

The following is a report of the Board of Administration :- 

WORKS & UTILITY MATTERS 
CITY ENGINEtlR'S REPORT 

RECOMMENDATIONS ; 

1. ENCROACHMENT UPON EAST BOUI,EVARD, NORTH OF A8TH AVENUE 
FROM LOTS 7 AND 8, SUBDIVISION 2 OF BLOCK 2, D.L. $26 

"An application has been received from Messrs. Roy and Wagenaar, 
Land Surveyors on behalf of the owner to validate an encroachment of an 
apartment building upon the east side of East Boulevard, north of iSVa 
Avenue . 

The encroachment comprises a very small triangular corner of a 
three storey apartment upon the street, being a maximum encroachment of 
/+ 5/8 inches with an area of 4-0 square inches . 

When the building was constructed in 1953, the lots were zoned for 
three storey commercial use. The applicable by-laws at that time permitted 
an apartment development upon Lots 7 and 8 with no front yard requirements 
which would not be the case today under the present Zoning and Development 
By-law . 

The applicant states: 

(a) the owner has just purchased the building. 

(b) the owner has given the tenants notice to vacate. 

(c) the owner intends to form a Strata Corporation under the 
Strata Titles Act and sell the individual apartments. 

The Strata Titles Act: 

(a) Requires that the Registrar be furnished a certificate 
from a B.C. Land Surveyor, certifying that the building 
is within the external boundaries of the land that is the 
subject of the Strata Plan or that necessary easements etc. 
exist to provide for any part of the building that is not 
within the external boundaries. 

(b) Requires that the title to the lands included in the Strata 
Plan be registered in the registry of indefeasible titles in 
the Land Registry Office. 

East Boulevard was dedicated for highway on a subdivision plan 
and under the provisions of the Land Registry Act no Title issued for the 
highway dedication. 

In that the Strata Titles Act requires that there be a Id tie to 
all the lands included or involved in a Strata Plan and in that there is 
no Title to the Street upon which the building encroaches, the Registrar has 
taken the view that the, validation of the encroachment of the building upon the 
street by way of lease or easement would not satisfy the requirements of the 
Strata Titles Act. 

In order to be able to proceed under the Strata Titles Act, the only 
solution to the owner's problem appears to be for him to acquire the portion 
of street encroached upon. It is to be noted that City policy is to validate 
encroachments upon the streets by way of easements and not to sell the street 
encroached upon. In this case however, in view of the fact that this encroachment 
is of such a minor nature, it would appear to be unreasonable not to comply with 
the owners request to acquire the small portion of street. 


Cont'd 
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ITM NO. 1 Cont'd 


I RECOMMEND that the portion of highway colored yellow on Plan 
marginally numbered J-129-72 prepared by Roy and Wagnaar be closed and stopped 
up and conveyed to the owner of Lots 7 and 8, Subdivision 2 of Block 2, D.L. 526 
subject to the following conditions: 

(a) The sale price to be the nominal sum of $1.00 (the small portion 
of road having no value ) . 

(b) The closed road to be consolidated with Lots 7 and B to form 
one parcel. 

(c) The owner to supply proper plans of the closed road for registration 
purposes . 

(d) The owner to bear all costs of registration and all costs for the 
preparation of documents in the conveyance of the closed road. 

(e) The owner to grant the City an option to re-acquire the closed 
street for the nominal sum of $1.00 at the termination of the 
life of the building." 

Your Board RECOMMENDS that the foregoing be approved. 


2. PRIVATE ROADWAY ABUTTING THE SOUTH SIDE OF MALKIN AVENUE, LOTS B AND E 
OF LOT 2 OF LOT 1. D.L. 181, 196 AND 2037 AND WEINSTEIN & CO. LTD. 

"In an agreement dated the 1/+ day of June, 194-8, commonly known 
as the Fruit Row Agreement, provision was made for a private roadway abutting 
the southerly limit of Malkin Avenue from Glen Drive to approximately Prlnoess 
Avenue. In the agreement, the owners of the lands undertook to construct, a 
pavement upon the private roadway when required by the City. This private 
roadway has not been constructed. 

An agreement dated the 1st day of January, 1965, which amends the 
194-8 agreement provides that the City may give permission for a building to 
encroach upon the area affected by the private roadway provided the owner can 
demonstrate to the City Engineer's satisfaction that the parking, unloading 
and maneuvering of vehicles can be carried out within the owners lands without 
infringing upon Malkin Avenue. 

Weinstein & Co. Ltd. owner of Lots B and E of Lot 2 of Lot 1, D.L. 181, 
196 and 2037 has a building upon Lots E and B and has made application for per- 
mission to encroach upon the private roadway with an addition to the building. 

The applicant has submitted a plan of redevelopment of Lots B and E 
which shows a building addition upon Lot B which will encroach upon the private 
roadway and shows the proposed parking and ixnloading areas required under the 
provisions of the Zoning and Development By-Law. In respect to the agreement 
dated the 1st day of January 1965, this plan of redevelopment is satisfactory 
to the City Engineer. 

The proposed addition is clear of any proposed routes to connect 
with the Trans-Canada Highway (4-01) . 

I RECOMMEND that an encroachment agreement be entered into to permit 
the construction of an addition to the building situated upon Lots B and E wherein 
a portion of the addition will encroach upon the private roadway through Lot B, 
subject to the following conditions: 

(a) The Agreement be subject to the prior issuance of a development 
permit. 

(b) The development to be in accordance with the plan submitted 
by the applicant entitled ' Development Plan for Additions of 
Weinstein Co. Ltd. Warehouse' and marginally numbered CMl-72. 

(c) The term of the Agreement to be for the life of the building. 

(d) Any further development of Lots B and E to be subject to the City 
Engineer's approval in respect to the Agreement dated 1st day of 
January, I965 . 

(e) An Agreement satisfactory to the Corporation Counsel and the City 
Engineer." ^ j 

Your Board RECOMMENDS that the foregoing be approved. 
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3. ENTRANCE TO SALISH PARK SUBDIVISION 

" Mr. J. Sutherland of the Salishan Developments Limited has 
requested City approval to his plan to develop an ornamental entrance to the 
Salish Park Subdivision at the intersection of Musqueam Drive and Salish Street. 

The proposal consists of the following: 

(a) Construction of a center boulevard 8 feet wide and Lr5 feet long 
on Musqueam Drive inmediately west of Salish Drive. 

(b) The construction of ornamental walls approximately 2^ feet high on 
a concrete base in the center boulevard and in the side boulevards 
behind the sidewalk areas with the words, "Salish Park" inscribed 
on them. 

(c) The installation of trees and shrubs on the center and side 
boulevards in the vicinity of the stone walls. 

Mr. Sutherland states that the trees will be selected by the 
Vancouver Parks Board. 

A letter dated September 10, 1972 from Musqueam Enterprises Limited 
supports this proposal and recommends an early start on the project. 

This proposal to identify an individual location or subdivision 
has been used in other communities (eg. University Gates at lOth Avenue and 
Blanca Street, Glenmore in British Properties, Uplands Area in Victoria), but 
it has no precedent in the City of Vancouver. 

It is pointed out that the ornamental walls would constitute 
encroachments on the City street which are normally covered by Encroachment 
Agreements registered against the abutting properties, but, in this instance, 
the encroachments would not be related to the abutting properties and Encroach- 
ment Agreements would not be appropriate. 

The applicants submit the proposal that they will bear the cost 
of construction and installation but would expect the City to bear the cost 
of annual maintenance . 

The Engineering Department has examined the plans and find the 
proposal satisfactory. The cost of caring for the trees and shrubs would 
be minimal and the ornamental walls should require no maintenance for many 
years if constructed to the satisfaction of the City Engineer. 

I RECOMMEND that the ornamental entrance to the Salish Subdivision 
as shown on the submitted plans be approved, subject to the planting being 
approved by the Superintendent of the Park Board and subject to the walls and 
centre boulevard being constructed together with any required works deemed 
necessary to protect the underground utilities to the City Engineer's satisfac- 
tion, all to the account of the applicants." 


Your Board RECOMMENDS that the foregoing be approved. 

l^. CLOSING A PORTION OF LANE NORTH OF PENDER STREET BETWEEN RAYMUR AVENUE 
AND GLEN DRIVE - BLOCK 6^. D.L. I8l AND BURLINGTON NORTHERN RIGHT-OF-WAY 

"When Council considered the hazards to children crossing the 
Burlington Northern Railway from the Raymur Development via Pender Street, it 
was resolved that Pender Street be closed to all through traffic and a pedestrian 
overpass of the railway be constructed. It was further resolved that after the 
construction of the overpass, usage of the lane north of Pender Street be reviewed . 

Burlington Northern Inc. has advised that it is the Company's opinion 
that the lane north of Pender Street should be closed to through traffic, that 
through traffic has increased in the lane since Pender Street was closed to through 
traffic, and that an accident has occured at the railway when a station wagon 
collided with an engine. It is also the Company's opinion that there will be many 
more accidents of this nature unless the lane is closed to through traffic. 


Cont'd 
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ITEM NO. A Cont'd 

Recent observations confirm that there are undesirable vehicular 
and pedestrian through movements in the lane creating potential conflict at 
the railway crossing. 

The flailway Company is prepared to share the costs of closing 
out the lane in the Railway Right-of-way, the City bearing the cost of 
barricading the lane at the Railway crossing, the Company bearing the costs 
of fencing the right-of-way. 

I RECOMMEND that the portion of the 20 foot lane in Block bU, 
D.L. 181, extending from a line joining the southeast corner of Lot E to 
the northeast comer of Lot D to a line joining the southwest corner of 
Lot U to the northwest corner of Lot 13 be closed and stopped and that: 

(a) The City bear the cost of physically barricading the lane at 
the easterly and westerly limits of the closed lane. 

(b) The Railway Company bear the cost of fencing the closed lane in 
the right-of-way." 

Your Board RECOMMENDS that the foregoing be approved. 

5. WIDENING SOUTH SIDE OF 2ND AVENUE AT COLUMBIA STREET 

"Negotiations have recently been concluded and reported on in 
the Property Matters Report of September 15th, 1972, whereby the City obtained 
a portion of Lot E, Block 11, D.L. 200A to facilitate the widening of the south 
side of 2nd Avenue at Columbia Street. 

The widening of 2nd Avenue at this location wo\ild result in the 
construction of standard radius of curvature. It would also give provision 
for continuity of the 3 traffic lanes east-bound on 2nd Avenue. This will 
be of benefit immediately and more so in the future as redevelopment takes 
place on the south side of False Creek thus putting more pressure on the 
6th/2nd Avenue Connector as the major arterial street serving this area. 

The estimated construction cost of this improvement is $8,000. 
Funds for this work are available in Account No. 148/7916, 'Miscellaneous 
Projects - Unallocated' . 

I RECOMMEND that: 

The City Engineer be authorized to construct the widening of 
2nd Avenue at Columbia Street. Funds for this work be appropriated from the 
1972 Streets Capital Budget Account Code No. 148/7916, 'Miscellaneous Projects - 
Unallocated' ." 

Your Board RECOMMENDS that the foregoing be approved. 

6. CLOSURE OF CARRALL STREET, SOUTH OF KEEPER STREET 

"The exchange and resubdivision of lands between the City and B.C. 
Hydro & Power Authority requires the closure of the surplus portion of Carrall 
Street . 

I RECOMMEND that all that portion of Carrall Street lying to the 
south of a line joining the northeasterly corner of Lot 40, Block 17, O.G.T., 
Plan 6087, to the northwesterly corner of Lot 2, Block 14, D.L. I96, Plan 184, 
the same as shown outlined red on plan marginally numbered LD1341 be closed, 
stopped up and conveyed to the abutting owner. 

And be it further resolved that the said closed road be subdivided 
with the adjacent lands." 


Your Board RECOMMENDS that the foregoing be approved. 


6i 

BOARD OF ADMINISTRATION October 13, 1972 (WORKS) 5 


7. SANITARY SEWER WEST OF 7TH AVENUE AND GLEN DRIVE PUMP STATION 
The City Engineer reports as follows: 

"In accordance with the City's 5-Year sewer separation program, 
it is necessary to construct a sanitary sewer from the 7th and Glen Pump 
Station west 14-00 feet in order to intercept an existing sanitary sewage flow. 
This sewage presently discharges to a combined sewer which is to be converted 
to a storm sewer. 

The estimated cost of this worl< is |50,000. 

I RECOMMEND that $50,000 be appropriated from the 1972 Capital 
Budget Account 118/7905, 'Pollution Control - Unallocated'." 

Your Board RECOMMENDS that the foregoing be approved. 

8. PROPOSED SEWER ON EDDINGTON DRIVE AND YEW STREET 

"Street drainage from Nanbon and Yew is presently dischargintr 
Onto private property at the junction of those streets. A new twin sewer is 
required to pick up this drainage and provide sanitary service to t!ie property 
on Yew Street, which is currently undeveloped. 

Estimated cost of the work is $33,000. 

I RECOMMEND that $33,000 be appropriated from Account Code 
118/790A - 'Reconstruction and Relief - Unallocated'." 

Your Board RECOMMENDS that the fore:,'oing be approved. 


9. LOCAL IMPROVEMENTS BY "PETITION" 
First Step 

The Deputy City Engineer reports as follows: 

"I consider it advisable to carry out projects for - 
-Pavement and Curbs 

-Pavement and Curbs, Local Residential 

-Lane Pavements, Residential Standard 

-P.C. Concrete Sidewalks 
as shown on the attached schedule dated October 13, 1972, as Local 
Improvements 'by Petition'. 

The City's share of these improvements is available in the 
1972 Streets Capital Budget." 


Second Step 

The Director of Finance submits the following report on 
the financial arrangements: 

"In accordance with the provisions of the Local Improvement 
Procedure By-law, I am submitting the Deputy City Engineer's report 
dated October 13th, 1972. 

The estimated total cost of these improvements is 
$466,011, and the City's share of the cost is $305,946. 

I have to report that the necessary financial arrangements 
can be made to carry out this work." 


.Cont'd 
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Clause No. 9 Cont'd 

Your Board has decided that it is desirable to undertake 
the projects referred to and RECOMMENDS that: 

A. The reports of the Deputy City Engineer and Director of 
Finance be adopted together with the details of the Second 
Step Report on file in the City Clerk's Office. 

B. The City-owned parcels shown on the list attached to the 
detailed Second Step Report for the Local Improvement 
projects be declared assessable. 


FOR COUNCIL ACTION SEE PAGE(S) 
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SOCIAL SERVICE AND HEALTH MATTERS 


INFORMATION 


1. TENDER NO. 28-72-7 - INDIGE'IT BURIALS 


On October 3, 1572, City Council in.-tructco CiVy Officials to - 

"Cubr^it a report ccistaininn comparative figures i'.iid r.si;ies of undertaking firx.is 
involvecl, based on the proposed contrcct referred to by :.:r. Ov.-en and V.t, Kearney." 

A prccirc conparicon cannot be made because of differences betv.'ecn the terns and 
cpecif ication3 of the proposed contract and the tori:.s and specifications of the 
tender call, i.e. - 


Service 

Transport the family to 
and from the service. 


2. Arrange for the cervices 
of a Priest or Minister. 

3. Quality of casket. 


4, Bid and Performance Bonds. 


Proposed Contract 

(Unc.-cocutcd) 
Transport for a naj:irr\nin of 
7 persons ir. included in 
the price. An additional 
charge of $15.00 vfill be 
made v.-hen a second family 
vehicle is required. 

An additional charge of 
$5.00. 

A better quality of casket 
to bo provided for "Coiti- 
plete Pun'^ral Sorv'.co" than 
in caaes where "no funeral 
sorvic;e" is conducted". 
(The cost difference between 
the t\ro qualities is appro:!, 
$12.00). 

Not provided for. The total 
value of the contract is 
approx. $60,000 but the 
share of each participant is 
less than $10,000 end there 
is no policy v/hich states 
whether or not there should 
be bonds for the total con- 
tract or for each particip- 
ant. 


Tender Call 

Transport of the fc.v.ily 
is included in the price 
and there is no limit on 
the n'.mber of persons 
involved. 


Included in the price. 


The better quality casket 
is provided ragardless of 
the type of service pro- 
vided. 


Required in accordance 
v/ith Council policy 
governing Tenders for 
Service contracts v/ith c 
value of $10,000. and 
over. All tenderers 
have submitted Bid Bonds, 
Successful tenderer inust 
provide a Pcrfomance DonJ, 


A complete tabulation is ottachod. The follovring is a coadcascd tnbrJation which 
corronrec the major cost factors of the proposed contract and the rcco.-ar.endcd bidder 
(r'irst Memorial Services Ltd.). 


r-.-r each typo of scr-'icc, the cost cvr _T:.::-:ntr- L.■■c■.^ out in the propoc.-d c->L-itrc,ct h "c 
'j-cca oddcd toc,cther lo (arrive cl a t'-^cj.l c-ji:'^ './hica c^^.i be co;\pared with Ihv pric, .-; 
Lendored (the prices tendered induce •jho coi.i.ponc ;it3) , 


cc:.'?LrTr: Fr::r"^AL 
s^r;'^c"S 

CTA'JT"'"?"' 




■E: en 

::"::rcc:;D 

CA''- 

;'irn:rTrTJ 

TCT.-J, 

4. ■ ' 

Adults 

303 

$ir„: 



$1 70. 

$15 


Oi-^o. 

57, ryo. 

Child - live birth 
up to and includ- 
inj 15 yefxs. 

17 

$1V0 





v^. 

$1^0. 


Child - Stillborn 

5 

$133 

$ 

690. 

$ '-5. 

$15 

$5. 

$ 35 • 

$ 175, 


$r>r,c33. $30,r75. 


Based on the above couparison, the proposed contr.-.ct price is $1,067. higher than tho 
tender froir First Memorial. It nhould, hovevor, he pointed out that in sono instance--. 
Items 1 and 2 above (i.e. transporting family to rservice and services of a Minister) 
will not be required. Therefore, the actual cost difference may be less than tho 
$1,067. indicated. 


cent 'd. 
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(SOCIAL 


Clause #1 continued: 


UNOnRTAJCIHG FIRJ.IS INVOLVED 


(A) 


Firms V/hich Signed the Proposed Contrac'c 

Antistror.g and Company 
Doll Puncral Home 
Glonhaveii Memorial Chspel 
Hnnilton I.'.ortuary Ltd, 
Harron Bros. Ltd, 
Mount Pleacant Chapel Ltd, 
llu;m & Tliompson Ltd, 
ICoamey Funeral Counsellors 
Roselawn Funeral Directors 
SiiPinons & lifcBride Ltd, 
T, Edwards Co, Ltd, 


(B) 


Firms V.'hich Tendered 

Forest Lavm Memorial Services 
Firct Memorial Services Ltd, 
Glenhaven Mewbrial Chapel 


It will l->e noted that the name of Glc;ivhaven ;.'eno;-ial Chapel appears in both Columns 
(A) and (3) above, Oi/en, Bird, Barri inters' lett':r of August 25, 1072 stetos that 
the firins listed in Column (A) would not be tendering, but in a subsequent letter 
they stated "we had no authority to include Glenhaven Memorial Chapel in^hat letter". 


Your Board submits the foregoing report for the information of Council . 


EOR COUNCIL ACTION SEE PkQE[Sl..±^t 
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BUILDING AND PLANNING MATTERS 

INFORMATION 

1 . Street Naming 

The Director of Planning and Civic Development, as requested 
by Council, reports as follows: 

"The street names are chosen in a variety of ways by the 
Street Naming Committee. As examples: 

(a) There is an area in the City (Slocan, Kaslo, Atlin, 
etc. ) where all the streets were named after mines or 
towns in the interior of the Province. We have con- 
tinued this format when new streets are named in this 
general area. 

(b) Early pioneers' names have been used but these are 
practically exhausted by Vancouver and the surrounding 
municipalities . 

(c) At the present time in the Champlain Heights we are 
intending using combined names in one area, e.g. 
Si lve rt ree Crescent and Alderview, and we are consid- 
ering the names of birds for other sections still to 
be developed. 

(d) In Musqueam, in the Block Brother Sub-division, Indian 
names were provided by the Indian Band and the Committee 
selected those that were easiest to spell or sound, such 
as Halss Crescent, Tamath Crescent, Salish Drive. The 
recent Indian names that were submitted to Council on 
November 9, 1971, however, relate to private thorough- 
fares and were chosen and requested by the United Coop- 
erative Housing Society for their development in Champlain 
Heights. We have very little control over the selection 
of names for these private roadways. 

An important consideration, when selecting new street 
names, is to ensure that they do not conflict in sound 
or spelling with existing streets in the Lower Mainland. 
There is a master list kept by the City Clerk, and each 
municipality, when adding, deleting or changing street 
names, co-operates by advising the City Clerk, who in 
turn advises the other municipalities." 


Your Board submits the INFORMATION report of the Director of 
Planning and Civic Development as Chairman of the Street Naming 
Committee. The Street Naming Committee also includes represen- 
tatives of City Clerk, City Engineer and the City Building Inspector. 

2. Oppenheimer Lodge (FP 19) 

South Side Cordova Street between Dunlevy &. Jackson Avenues 

The Director of Planning and Civic Development reports as follows: 

"Central Mortgage and Housing Corporation has advised, by letter of 
September 26^ 1972, that on September 25, the contract was awarded 
to Pacific Coast Construction Co. Ltd., in an amount of $1,095,532.00. 
This contract is for the construction of 146 rental housing units, 
site works and services." 


Your Board submits the foregoing r-eport of the Director of Planning and Civic 
Development for the information of Council. 


Board of Administration, October 13, 1972 .... (BUILDING - 2) 
RECOMMENDATION 

3. North Service District Centre: 

Southeast Corner Grant Street and 
Commercial Drive 


On December 9th, I969, Council adopted a report of the Social Development 
Committee which outlined the organization of the following City Services 
into five service areas; 


Subsequently, on J\ily 18th, 1972, Council considered a report on the 
co-orxiination of services and space requirements and passed the following 
motion; 

"That the report of the Board of Administration on co-ordination 
of services and space requirements be referred to the Standing 
Committee on Health and Welfare for discussion with the responsible 
department heads , and in the meantime the Board of Administration 
report to the Health and Welfare Committee in regard to the costs 
involved ; 

Further that in passing this resolution the Council recognizes 
the need to proceed with the old Museum building alterations and 
the need for the West End Service Centre and authorizes the Board 
of Administration to take the appropriate steps for these two 
functions at this time," 

The Director of Permits and Licenses Department reports as follows; 

"The Assistant Director, Constiniction and Maintenance Division advises 
that the requested investigation of space needs is being carried 
out and will be reported on at a later date. However, from these 
investigations, it is apparent that finding accommodation in the 
North Service Area has developed to a point that requires immediate 
consideration. 

The Supervisor of Property and Insurance advises that he is unable 
to find the estimated 17,000 sq,ft, of usable floor area requested, 
in current leased premises, in this area. However, he further advises 
that a three-storey building is under construction at the comer of 
Grant Street and Commercial Drive which would provide sufficient 
space, and is due to be completed about March, 1973. 


The ground floor is already committed to the Liquor Control Board 
and the Toronto-Dominion Bank, but the top two floors will be 
available for lease. Construction has started, but if early approval 
were received, it would be possible to have the plans changed to 
adapt the top two floors to meet the City's requirements. The main 
entrance to the upper floors will be on Grant Street with entrance 
hall, elevator sind stairs. 

At the ground floor entrance level, there is approximately 1,200 
sq,ft, of space available, on the second floor, approximately 9»600 
sq.ft, and on the third floor, 10,000 sq,ft. , totalling approximately 
20,800 sq.ft. 

The available area is in excess of that required, however, it would 
be advisable to lease the complete space to allow for full control 
of the premises and provide for future growth. 



cont 'd , . . . 
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Clause #3 continued: 


The Medical Health Officer, the Director of Welfare and Rehabilitation, 
the Director of Social Planning/Community Development and the Chief 
Probation Officer have been consulted and agree that the location 
should be satisfactory for the purposes the City has in mind in the 
immediate future. The building is located in the centre of the 
shopping district, two blocks north of First Avenue and Commercial 
Drive. It is three blocks south of the entrance to the Britannia 
Complex and thus should not conflict with the function of that Centre. 

Prliminary sketch plans have been prepared to establish probable 
costs and have received tentative approval from the department heads. 

The owner of the building is agreeable to negotiate with the City 
and has been approached on the following three bases: 

1. Lease of the area for 5 plus 5 year period (rent reviewed 
after 10 years) with the owner providing the offices as required 
by the City. 

The rental on this basis would be approximately $3.75 per sq.ft. 
per annum, plus tax increments. 

2. Lease of the space in an unfinished state. City to complete 
leasehold improvements as required,, The rental on this basis 
would be approximately $2.00 per sq.ft. per anniim, plus tax 
increment. 

The capital cost to carry out the alterations have been estimated 
at approximately $270,000. This amovmt amortized over a 10-year 
lease period would be approximately $2.40 per sq.ft. This, 
combined with the basic rental, would give a total rental to 
the City of approximately $4.40 per sq.ft. 

3. Purchase of the completed property, together with the groiuid 
floor leases. The owner, however, is not prepared to sell the 
building, only willing to give the City the right of first 
refusal. 


In the 1971/1975 Capital Estimates, the provision of accommodation 
for the inauguration of Health and Welfare in the North Services 
Area was by rental of premises. 

The Supervisor of Property and Insurance has advised that the terms 
listed in Items 1 and 2 above are satisfactory and are comparable 
to other rental agreements in the district. 

On a 10-year lease basis, it is apparent that proposal number 1 is 
the most economical arrangement. 

If City Coiincil authorizes rental of this space, the annual costs 
are estimated as follows: 

Rental: approx. 20,800 sq.ft. at $3.75/sq.ft. 

plus tax increment $ 78»000«00 

Operating Costs (light, heat, telephone) 15,000.00 
Janitorial Services and Supplies 11,000.00 
TOTAL $104,000.00 


cont 'd 
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(BUILDING - 4) 


Clause #3 continued : 


In addition to the annual costs listed above, funds must be provided 


(a) Furnishings (includes $18,000 allowance for 

dental equipment) - approx. $ 70,000.00 

It may be possible to reduce this cost depending 
on the amovint of surplus furniture that may be 
available from the City Hall furniture replacement 
program. 

(b) Allowance for Consultant and Draughting Fees 1,500.00 

The Comptroller of Accovints advises that if Council approves this 
project, the funds required in 1972 for consulting and draughting 
fees would be provided from Contingency Reserve. The rental and 
other operating costs and funds required for furnishings would be 
included in the 1973 Revenue Budget Estimates and will be reported 
on to Council in more detail at a later date. 

It is RECCMMENKED that: 

(a) The City enter into a rental agreement with the owner of the 
property at Conmercial Drive on the basis of a 5-year plus 
5-year term at a rate of approximately $3.75 per sq.ft. per 
year. Such agreement to be drawn to the satisfaction of 
Corporation Counsel and signed by the Mayor and City Clerk 
on behalf of the City. 

(b) The Assistant Director, Construction & Maintenance Division 
be authorized to proceed with detailed drawings and employ 
consultants to a maximum cost of $1,500 in oi*der to finalize 
the plans for incorporation in the building now being con- 
structed, the funds to be provided from Contingency Reserve." 

Your BOARD note that City Covincil, while considering the matter of 
accommodation on July l8th, 1972, resolved"in the meantime the Board 
of Administration report to the Health and Welfare Committee in regard 
to the costs involved." However, as a decision is urgently required 
concerning the rental of this property, your Board are submitting this 
report directly to Council for resolution. 

Your BOAEID RECCMMENDS that the recommendations of the Director of Permits 
and Licences be adopted. 


for: 


I50R COUNCIL ACTION SEE PAGE(S) 
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FIRE AND TRAFFIC MATTERS 


RECOMMENDATIONS ; 

1. Special Zone and Temporary Special Zone Permits 
The City Engineer reports as follows: 

"In 19 54-, the City initiated a permit system to allow any 
person to reserve curb space on any street on a temporary basis for such 
uses as loading zones, construction work, etc. The fee ($5.00) for 
Temporary Special Zone permits established in the Street and Traffic 
By-law at that time is no longer adequate to cover the City^s cost for 
the signing work associated with these permits. The piirpose of this 
report is to recommend changes in these permit fees to cover City costs. 

In addition, the Department, under the Street and Traffic 
By-law is involved in traffic signing and arrangements for a number of 
more specific functions e.g. parades, extra wide moves (housed, and long 
term construction projects. In some cases full costs have been billed 
to the applicant and in others, the Temporary Special Zone charge has been 
applied. These permits and arrangements have been reviewed and this report 
recommends certain By-law changes to provide a consistent practice and ensure 
that the City recovers the costs involved, 

BACKGROUND 

Section 30 of Part 1 of the Street and Traffic By-law #28/^9 
provides two types of permit for street occupancy: 

(a) Special Zone 

For an annual fee of $2,00, Special Zone Permits 
are issued by the City Engineer for the occupancy of a 
specified curb location ftom time to time for short 
periods as may be stated on the permit. They are used 
by churches, funeral parlours, private clubs, restaurants, 
etc,, who require the use of curb space periodically for 
loading, A review of recent costs and revenues for these 
permits indicates that the present permit fee covers City 
costs, 

(B) Temporary Special Zone 

For a fee of $5,00, Temporary Special Zone Permits 
are issued by the City Engineer for the occupancy of a 
specified location for the period necessary to complete 
a particular project. They are used by construction 
contractors, transfer companies, neon sign companies, 
motion picture companies, etc., who require the use of 
curb space temporarily for loading, deliveries, work in 
the street, or to clear parking from the street for some 
similar reason. The tabulation of the 1971 costs versus 
revenues for these permits indicates that the present 
permit fee does not cover the City's costs. This is due 
to higher costs for labour and materials and an increasing 
reqiiirement for maintenance and replacement of these signs, 

PROPOSED PRACTICE - TEMPORARY SPECIAL ZONES 

It is proposed that Temporary Special Zone Permits be issued 
for the occupancy of a specified location, not exceeding one City block in 
length, for the period necessary to complete a particular project, but not 
exceeding two weeks' duration. This permit will apply only to short term, 
single location street occupancies. Except for wide-load moves, parades, 
and long-term construction, most of the Temporary Special Zone Permits 
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Clause No. 1 Cont'd 

issued in 1971 frJLl within this ief ir.itior.. A review of the 1971 costs 
and revenues shows that the present cf.CO perrit fee covers the City costs 
(exclusive of loss of meter revenue) for those permits requiring hooding 
of parking meters only, but not for those permits requiring signing. The 
average City cost for signing associated with a 'standard' Temporary 
Special Zone (fitting the above definition) is estimated to be $15.00, 
Therefore, the Temporary Special Zone Permit fee for meter hooding only 
should remain $5.00 (plus loss of meter revenue) and the fee for permits 
requiring temporary signing should be increased to $15.00. 

PROPOSED PRACTICE - PARKING CLEARANCE PERMT 

It is proposed that special activities such as parades, wide- 
load moves, and long-term street occupancies for construction be handled 
on a deposit basis under a new permit to be called a Parking Clearance 
Permit, This ;d.ll allow the City to continue recovering full labour and 
materials costs for the street signs necessary for special activities and 
long-term construction projects in the downtown area, and to extend this 
practice to this type of work outside the downtovm area. The basis for 
this proposal is the great length of most wide-load moves and parades, and 
the size and duration of the construction projects (up to two years on many 
projects) requiring more extensive signing and maintenance of signs. 

LOSS OF PARKING METER REVENUE 

Section 30 of Part 1 of the Street and Traffic By-law #28,^9 
provides that where the location of a Special or Temporary Special Zone is 
within an area controlled by parking meters, the applicant for the Zone 
Permits shall pay 800 per meter space per day. This charge is levied to 
reimburse the City for loss of parking meter revenue at the rate of 100 
•per hour per space for 8 hours per day. 

In 1970, Council approved an increase in the parking meter rate 

from 100 per hour to 200 per hour in the downtown core area. The rates in 

the balance of the metered area downtown have not changed. Therefore, the 

charge for loss of parking meter revenue should also be doubled from 800 per 

space per day to $1.60 per space per day in the downtown core area only. 
The charge for loss of parking meter revenue in the rest of the metered 
areas should remain as is. 

This report has been reviewed with the Director of Finance who 
concurs with the recommendations. 

It is RECOMMENDED that: 

(a) Temporary Special Zone Permits apply to the occupancy of a 
specified location, not exceeding one City block in length, 
for the period necessary to complete a particular project, 
but not exceeding two weeks' duration. 

(B) The permit fees for Temporary Special Zones be established at: 

(1) $15.00 for Temporary Special Zones requiring signing j 

(2) $5.00 for Temporary Special Zones requiring meter 
hooding only. 

(C) A new type of street occupancy permit be established, i.e. 
a Parking Clearance Permit, for the occupation of a portion 
of a specified street or streets, for the time necessary to 
carry out an activity on a street (a parade, a wide-load move, 
etc.) or to complete a particular project where the duration 
is more than two weeks, or the extent of the 'zone' is more 
than one block in length. The brisis of payment for. Parking 
Clearance Permits will allow the City to recover the full 
signing costs. 
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Clause No. 1 Cont'd 

(D) The charge for loss of parking meter revenue be increased 
from 80<f: per meter space per day to $1.60 per meter space 
per day in the areas where the meter rate has been increased 
to 20^ per hour. 

It is further RECOMMENDED that the Corporation Counsel be 
instructed to prepare the necessary by-law amendments to accommodate these 
changes. " 

be adopted ^""^ RECOMMENDS that the foregoing report of the City Engineer 


K)R COUNCIL ACTION SEE PAGE(S) ......tZ. 
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FINANCE MATTERS 

CONSIDERATION 

1. Association of Benevolent Craftsmen - Rental of The Queen Elizabeth 
Playhouse 

The Theatre Manager reports as follows: 

"On February 7, 1972, the Association of Benevolent Craftsmen 
signed a Theatre License Agreement for rental of The Queen Elizabeth 
Playhouse for the evenings of June 15 and 16, 1972 for two concerts 
by The Schneider Male Chorus of Kitchener, Ontario. They paid a 
deposit of $200. 

Less than seventy-two hours before the expected first concert, the 
Theatre was informed that the concerts were cancelled. The reasons 
given were that the Association had been informed by the Civic Strike 
Committee of the likelihood of trouble developing on June 16th and 
that the strike had severely hampered their ticket sales. 

The alleged threat of trouble was against ANNE MURRAY who played 
to two sold-out houses in The Queen Elizabeth Theatre on June 16 and 17, 
1972. The sale of Miss Murray's tickets was not hampered by the strike. 

The forfeiture of the deposit was in accordance with the terms of 
the rental contract. The dates in the Playhouse had been held for the 
Association for more than four months and the Playhouse was available 
as per contract. 

The Vancouver Civic Auditorium Board concurs with the Manager's 
view that the City was not at fault and the request for return of 
deposit should not be granted. 

The Association of Benevolent Craftsmer have appealed for permission 
to appear before City Council to present their problem. The aim of 
the Association is to raise funds to build a Senior Citizens' Housing 
Complex. " 

Your Board submits this matter for Council CONSIDERATION. 
DELEGATION REQUEST: THE ASSOCIATION OF BENEVOLENT CRAFTSMEN 


RECOMMENDATION 


2. Vancouver Ticket Centre Ltd. L€;ase, The Queen Elizabeth Theatre 
Inside Box Office 


The Manager of The Queen Elizahieth Theatre reports as follows: 

"The lease of the Vancouver Ticket Centre Ltd. for the inside box 
office at The Queen Elizabeth Theat.re expired on August 15, 1972. The 
lease was for a period of five years at a rental of $2,004 annually, 
payable at $167 monthly. 

The Theatre Manager's recommendation with which the Vancouver Civic 
Auditorium Board concurs is as follows: 

(a) that the lease be renewed for a period of five years at $2,475 
annually, payable at $207 monthly, with an option to renew for 
a further period of five years on the same terms and conditions 
except the rental rate which is tc be negotiated at that time 
and reviewed every two yecirs thereafter. 
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CLAUSE NO. 2 (continued) 

(b) that Clause 4, Sections (h) and (r) be deleted from the new 
lease: 

Clause 4, Section (h) reads as follows: 

'And the Lessee will provide the Manager during the currency 
hereof with a list of all rates being charged to those persons 
or corporations for whom it has undertaken to sell, distribute 
or handle tickets and/or admissions in the conduct of its 
business from time to time in excess of five percent (5%) of 
the gross value of the ticket sales and admissions;' 

Clause 4, Section (r) reads as follows: 

'And that the Lessee will on or before the 15th day of September 
in each of the years 1967, 1968, 1969, 1970 and 1971, render 
to the Manager an account duly certified by a duly qualified 
auditor, in which account shall be shown particulars of the 
total gross profits received by the Lessee during the previous 
twelve-month period ending August 14th in those years, from 
the ticket sale operations conducted by the Lessee on the 
demised premises and all of the expenses incurred by the 
Lessee in connection therewith. After receipt by the Lessor 
of the Auditor's account, aforesaid, the Lessee shall give 
to the Lessor such other details of the amounts shown in the 
account as the Lessor may reasonably require;' 

The above Sections (h) and (r) were inserted when the City entered 
into the first lease on the basis of $1 per annum and a percentage of 
gross sales. The lease is now only for the rental of premises. 


(c) that a provision be inserted in the lease to set out clearly 
the fact that the prime purpose of this lease is for the 
benefit of the City in the operation of the Theatres and the 
City's rights in this regard are to be preserved accordingly." 

Your Board RECOMMENDS that the Theatre Manager's report be adopted. 


Investment Matters -(Various Funds)- August, 1972 

(a) Security transactions during the month of August, 1972. 

(b) Summary of securities held by the General and Capital 

Accounts only as at August 31, 1972. 


I 

1 I 

(a) GENERAL AND PAF'TAI, frCTOWT TPAN?AQTI9N? 

Ateturlty Maturity Term Annual 

Date Type of Security Date Va lue Cost Days Yiold % 

Chartnrcd Banks and Govornmont Ooposlt Rocripts and Notos Purchosod 


1 

Bank of B.C. 


Aug. 

2/72 

$ 2,000,205.48 

$2,000,000 

1 

3.75 

2 

Royal Bank of Canada 

Dec. 

29112 

l,t.33,616.05 

1 ,500,000 

149 

5.49 

10 

Bank of Vontreal 


Aug. 

II /72 

2,1:00,205.48 

2,500,000 

1 

3.00 

1 1 

II II 


Dec. 

29/72 

2,041,731 .51 

•2,000,000 

140 

5.44 

15 

Toronto Dominion 

Bank 

Sept 

. 5/72 

1,002,948.63 

1,000,000 

21 

5. 125 

17 

•1 II 

II 

Jan. 

30/75 

719,292.38 

700,000 

166 

6.06 

17 

11 II 

II 

Jan. 

31/73 

5, 138,632.88 

5,000,000 

167 

6.06 

21 

II II 

II 

Jan. 

15/73 

.1,331,570.77 

1,300,000 

147 

6.03 

22 

II II 

11 

Jan. 

16/73 

1,024,285.21 

1,000,000 

147 

6.03 

22 

Canadian Imperia 

Bank 

Sept 

. 7/72 

400,000.00 

399, 124 

16 

5.00 

22 

II II 

II 

Jan. 

\6ni> 

307,263.81 

300,000 

147 

6.012 

23 

II II 

If 

Jan. 

22/73 

512. 411 .95 

500.000 

152 

5.961 






$18.512. 164.95 $10. 190. 124 
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CLAUSE NO. 3 (continued) 


Maturity Maturity Term Annual 

Date Tvpo of Securlfv Date Value Price Cost Yrs/Atos Yield % 

Province of British Columbia Parity Bonds Purchased 

Aug. 15 B.C. Hydro 4 Power 

Authority 6% Parities Aug. 15/77 $840.000 $100 $840.000, 5/0 6.00 

■JHHHHHHHHHHHHHKHBKHH*- 

DEB'I CHARGES EQUAL IZ/\T , ipN FUND TRANSACT IONS 

ywaturlty Maturity Term Annual 

Date Type of Security Date Value Price Cost Yrs/Mos Yield % 
Debentures Purchased 

Aug. I -f- City of Van. 5i% Apr. 1/73 $ 90,000 $99.50 $ 89,550 0/8 6.28 

I City of Van. 5i-« Apr. 1/74 100,000 97.68 97,680 1/8 7.00 

I •/ City of Van. 5i« Apr. 1/77 100.000 91.33 91 .530 4/8 7.75 

$290.000, $278.560 

Guaranteed by the Province of British Columbia 

CEMETERY PERPETUAL MAINTENCE FUND TRANSACTIONS 

Maturity Maturity Term Annual 

Date Type of Securij-y Date Value Price Cost Yrs/Mos Yield % 

Aug. 28 City of Van. 6i% Apr. 15/80 $12.000 $91.25 $10.950 7/8 7.80 
•f- Guaranteed by the Province of British Columbia 

iHHHHHHKHHHHHK«HM«J-JS,' 

(bJ SUWAARY OF SECURITIES HELD AS AT AUGUST 31. 1972 

GENERAL AND CAPITA L ACCOUNTS ONLY 

Typg Sgcvrlty Par or Maturity Value Cost or Book Value 

Short Term 

Chartered Banks and Gov't. 

Deposit Receipts and Notes $ 56.743.803.32 $57.643.449.60 


TVPg qf SgCirlty Par or Maturity Value Cost or Ro ok Value 

Medium Term 

B.C. Hydro 4 Power Authority 

1% Parity Bonds due Sept. 1/75 $ 300,000.00 $ 302,055.59 

B.C. Hydro 4 Power Authority 

6* Parity Bonds due Aug. 15/77 840.000.00 840.000.00 

$1 . 140.000^ $ I .1/1^.055. 


RECOMMENDATION 


RECOMMENDED by your Board that the report of the Director of Finance 
on Investment Matters (Various Funds) for August, 1972 be confirmed. 
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4 . Destruction of Documents By-law 

The City Clerk reports as follows: 

"By-law No. 4461 which deals with destruction of documents, 
provides that a document may be destroyed after having been 
kept for five years, if the department head is satisfied 
that it is no longer needed or, in the case of financial 
records, if the Director of Finance is satisfied it is no 
longer needed by the City. This was intended to get rid of 
masses of documents which had been kept for much more than 
five years in the past. It now works in reverse, inasmuch as 
some kinds of documents need only be retained for one or two 
years by the department head. Therefore, the by-law has 
resulted in increasing the storage of dead material in some 
areas. Because we are moving the vault records to the 
Archives very shortly, it would be desirable to change this 
by-law by removing the five year retention period pending 
the preparation of a proper document retention and disposal 
by-law. 

Council has already, by resolution, provided that no documents 
may be destroyed without the approval of the City Clerk in 
order that documents of historical value may be protected. 

The Corporation Counsel and Director of Finance agree with 
this report, which does not affect the statutory limit 
relating to the retention of certain documents." 

Your Board RECOMMENDS that the relevant by-law be submitted to the 
Council . 


FOR COUNCIL ACTION SEE PAGE(S). ...^2 


BOARD OF ADMINISTRATION 


PERSONNEL MATTERS 

SUPPLEMENTARY REPORT 
INFORMATION AND RECOMMENDATION 


OCTOBER 13, 19 7 2 


1. Amalgamation of City and Park Board Mechanical Functions 
The City Engineer reports as follows: 

"On September 8, 1970, Council approved the amalgamation of 
certain City and Park Board mechanical and shops functions. The 
changes were carried out in 19 71 as the two operations permitted. 
An overall saving of $39,000 per year was projected when all 
existing staff had been placed. 

Officials of the Park Board and the Engineering-Planning and 
Control Division have jointly reviewed the combined operation and 
report that all organizational and staff changes are now complete. 
Savings additional to those originally anticipated have been achieved, 
as indicated later in this report. However, because the organization 
actually adopted by the Park Board differs slightly from the original 
report, some classification changes are required in the Park Board 
Service Yard Stores. 


This stores function was the subject of a technical review 
carried out by the Engineering-Planning and Control Division; a copy 
of the report is on file in the Board of Administration offices. The 
report concludes that: 

I. the duties of the present full-time storeman have changed as 
a result of the amalgamation of City and Park Board functions 

II. an additional Storeman I be employed on a full-time basis, 

as workload requires, to improve stores control and to handle 
additional duties placed in the stores function as a result 
of the amalgamation. (Prior to the integration of functions, 
part-time help was used in stores periodically.) 

When the additional costs resulting from these recommendations 
are considered, savings from the integration of functions still exceed 
$50,000 per year to the City, rather than the $39,000 per year 
originally projected. 

A classification report from the Acting Director of Personnel 
Services is attached. The combination of Engineering and Park Board 
functions should now be considered complete, except for the 
incorporation of Park Board vehicles into the City 'plant account' 
system for rental and replacement purposes. This will be reported 
to Council in the very near future. 

The Superintendent of Parks and Public Recreation has reviewed 
this report and concurs with it. " 


The City llngineer submits the foregoing to Council for 
INFORMATION. 
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Clause #1 continued : 

The Acting Director of Personnel 
as follows : 

SUMMARY 
Incumbent 

P. Naples* Storeman II 

Pay Group 5 
$3,940 per hour 


^^1 

1972 . . . . (PERSONNEL - 2) 


Services in his report recommends 


Storokeeper - September 1, 

Stanley Park Service 1971 
Yard 

P.G. 18 ($638-766) 
Plus 14% for a 40 hr. 
week 


Present Proposed Effective 
Classification Classification Date 


C. Van Dyke Storeman I NO CHANGE When adopted 

Pay Group 3 

$3.58 - $3,765 per hour 


* Incumbent receives an additional $20 per month for 
first aid duties performed in accordance with 
Regulation No. 160-5 (f ) . 

Your Board submits the foregoing report of the City Engineer 
for INFORMATION and RECOMMENDS the report of the Acting Director of 
Personnel Services be adopted. 


FOR COUNCIL ACTIOM SEE PAGE(S),....3:2l 


BOARD OF ADMINISTRATION 

PROPERTY MATTERS 
OCTOBER 13, 1972 

RECOMMENDAT IONS 

1. Acquisition for Britannia Community 
Services Centre: 1041 Woodland Drive 


The Supervisor of Property and Insurauice reports as follows 

"Lot 7, Block 26, D.L, 264A, knovm as 1041 Woodland Drive, 
is required by the City for the Britannia Community Services 
Centre, which project is to be developed as an Urbaoi Renewal 
Scheme under Section 24 of the National Housing Act, 

These premises comprise a 2 storey and basement fraane dwel- 
ling with a main floor area of approximately 740 square 
feet, erected in 1910 on a site 33' x 93,5' , zoned RM-3, 
This dwelling contains 6 large rooms, plus 2 basement 
rooms, 6 plumbing fixtures, has a patent shingle roof and 
patent siding exterior, full concrete basement, attached 
garage and is heated by a gas-fired hot-air furnace. The 
dwelling is occupied by the owners only and it is in better 
thaun average condition for age and type. 

Following negotiations, the owners have agreed to sell for 
the sum of $23,000,00 as of October 15th, 1972, subject to 
the owners retaining rent-free possession to December 15th, 
1972, This price represents a fair and reasonable value 
for this property, and has been approved by Central Mortgage 
and Housing Corporation, It is propxjsed to demolish this 
building when vacant. 


RECOMMENDED that the Supervisor of Property and Insurance be 
authorized to acquire this property for the sum of $23,000,00 
on the foregoing basis, chargeable to Code #5830/427," 

Your Board 

RECCM^IMENDS the foregoing recommendation of the Supervisor of 
Property and Insurance be adopted, 

2. Acquisition for Britannia Community 
Services Centre: 1501 Parker Street 


The Supervisor of Property and Insurance reports as follows 

"Lot 24, Block 24, D,L, 264A, known as 1501 Parker Street 
is required by the City of Vancouver for the Britannia 
Community Services Centre, which project is to be developed 
as an Urban Renewal Scheme under Section 24 of the National 
Housing Act, 

These premises comprise a 1 storey and basement frame 
dwelling with a main floor area of approximately 1,090 
square feet, erected in 1962 on a site 33' x 122', zoned 
RM-3, This dwelling contains 7 rooms, 6 plumbing fixtures, 
has a patent shingle roof, stucco exterior, full concrete 
basement with a completed recreation room and bedroom, and 
is heated by a gas-fired hot air furnace. The condition 
of the dwelling is above average for the area. 
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Following negotiations, the owner has agreed to sell for 
the sum of $31,500.00 as of October 16th, 1972. This price 
represents a fair and reasonable value for this property. 
Said amount has been reviewed by Central Mortgage and 
Housing Corporation and the details of this trauisaction 
entered in their records. It is proposed to offer this 
dwelling for sale for removal when vacauit, 

RECCMMENDED that the Supervisor of Property and Insurance be 
authorized to acquire this property for the sum of $31,500,00 
on the foregoing basis, chargeable to Code #5830/427," 

Your Board 

RECOIMENDS the foregoing recommendation of the Supervisor of 
Property and Insurance be adopted. 


3. Acquisition for Britaania Goinrn unity Services Centre 
1559 Parker Street 


The Supervisor of Property & Insurance reports as follows :- 

"Lot 15, Block 24, D.L. 264A, known as 1559 Parker Street, 
is required by the City for the Britannia Community Services 
Centre, which is to be developed as an Urban Renewad Scheme 
under Section 24 of the National Housing Act. 

These premises comprise a 1 3/4 storey and basement frame 
dwelling with a main floor area of approximately 1,036 
square feet, erected in 1912 on a site 33' x 122', zoned 
RM-3. This dwelling contains 11 rooms, divided into 3 
units, 11 plumbing fixtures, has a patent shingle roof, 
shingle exterior, full concrete basement and is heated by 
a gas fired hot-air furnace. In addition, there is a 
single garage built within the last few years. The main 
floor and basement of the dwelling is occupied by the owners 
and the 2nd floor units axe occupied by tenants. Condition 
of the structure is above average for age amd type. 

Following negotiations, the owners have agreed to sell for 
the sum of $27,500.00 subject to the following conditions :- 

1. The sum of $2,000.00 to be paid on delivery of a 
registrable deed in favour of the City. 

2. The date of sale to remain open until December 31st, 
1972, with the balance of $25,500.00 to be paid on 
the date of sale. 

This price represents a fair and reasonable value for this 
property and has been approved by Central Mortgage and 
Housing Corporation. It is proposed to demolish this dwel- 
ling when vac aunt. 

RECOMMENDED that the Supervisor of Property & Insurance be 
authorized to acquire this property for the sum of $27,500.00 
on the foregoing basis, chargeable to Code # 5830/427." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of 
Property and Insurance be adopted. 
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Acquisition for Britannia Community Services 
Centre Site - 1623 Parker Street 

The Supervisor of Property & Insurance reports as follows: 

"1623 Parker Street, legally described as Lot 21, Block 23, 
D.L. 26i4_A is required for the Britannia Community Services 
Centre. This project is to be developed as an Urban Renewal 
Scheme under Section 2i| of the National Housing Act. 


These premises comprise a 1-storey frame dwelling with a main floor 
area of approximately 832 sq.ft., erected in 190? on a site 33' x 12?', 
zoned R.M.3. The dwelling contains S rooms on the main floor and 2 
rooms in the basement, 7 pliambing fixtures, has a patent shingle roof, 
stucco and asbestos shingle exterior, full concrete basement and is 
heated by a gas-fired hot air furnace. This dwelling is in average con- 
dition for age and type. 

Following negotiations, the owner has agreed to sell for the sum of 
$19,500.00 as of October 31, 1972. This price represents a fair and 
reasonable value for the property and has been approved by Central 
Mortgage & Housing Corporation. The owner will continue occupancy of 
the premises, rent free, until February 28, 1973 at which time it is 
proposed to demolish the dwelling. 

RECOMMENDED that the Supervisor of Propert- & Insurance be authorized 
to acquire this property for the sum of $1Q,500.00 on the foregoing 
basis, chargeable to Code # 5830/I427." 

Your Board 

RECOMMENDS the foregoing recommendation of the Svpervisor of Property & Insurance 
be adopted. 


5. Sub-lease of Portion of Premises at 
114.90 West Broadway 


The Supervisor of Property and Insurance reports as follows ;- 

"Reference is made to Board of Administration report of 
March 5th, 1971, approved by Council, March 9th, 1971, wherein 
Cunningham Drug Stores Ltd. were grfuited a five-year lease of 
a pjortion of the above-described property, effective Jainuary 
1st, 1971. Such area to be utilized for the operation of a 
Drug Store and no other purpose. 

By letter dated October 10th, 1972, the lessees have requested 
permission to sub-lease the premises, as a retail outlet, to 
Welch's Candy Shops for the balance of the term. 

The lessees have advised that they have recently expended 
approximately $30,000.00 in the form of leasehold improvements 
including air conditioning, improved electrical system, light- 
ing, new flooring axid modernization of store front. In this 
connection, the sub-lessee has agreed to compensate the lessee 
for the value of these improvements by way of an increased rent 
over the balance of the terra. 

At termination of the head lease, December 31st, 1975, the 
leasehold improvements revert to tht- City. 

RECOMMENDED that City Council give a ts consent to the fore- 
going sub-lease proposal, the terms of which are to be to the 
satisfaction of the Corporation Counsel, and 
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FURTHER that Council authorize the use of the premises be 
extended to include the operation of a retail candy store." 

Your Board 

j RECC^IMENDS the foregoing recommendations of the Supervisor of 

Property and Insurauice be adopted. 

6. Lease Renewal - N/W Corner 3rd Avenue 
and G-ranville Street 


The Supervisor ol Property Se Insurance renorts as follows: 

"Tn a report to roimcil on March 2nd, 1971, It was recomm'='nded and 
adopted that the rental on the above land be increased to $2,000.00 
per annum, plus an amount equal to taxes. This rental is lor land 
only, the buildings will revert to the Gity of Vancouver on the ter- 
mination date ol January 31st, 1976. 

The lessee. Marine Estates Mraited, at that time were giving consid- 
eration to expansion of their operation, and have recently finalized 
their plans. They now request the security ol a term lease in the 
form ol four ^-year renewals, as a condition for increased rental. 

Extensive negotiations have now resulted in agreement on the follot^ing 
basis : 

The present lease to be cancelled as ol January 31st, 1971 and a new 
lease be entered into with Marine Estates Limited for 5 years from 
February 1st, 1971 to January 31st 1976, with successive renewals at 
the option of the lessee for 5 year terms commencing Februaiy 1st, 
1976, February 1st, 1981 and February 1st, 1986. The rental lor the 
first 5 years to be $2,000.00 per annum, plus all taxes as if levied. 
The buildings to revert to the City on February 1st, 1976, and the 
rental from that date to be market rental for land and buildings, 
plus all taxes as if levied, rental to be reviewed every $ years. 

The TUrector of Planning concurs with the term ol the proposed lease. 

RECOMMENDED that the existing lease be cancelled and a new lease 
entered into effective February 1st, 1971 on the foregoing basis." 

Your Board 

RECOMMENDS the foregoing reconunendation ol the Supervisor ol Property and 
Insurance be adopted. 


rm-'crHMXTioN 


7 . Demolltlona 


The Supervisor of Property & Insurance reports as follows :- 

"I have received and opened quotations from various contractors 
for demolition of the structures listed below and have awarded 
the contract to the low bidders as noted 
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P ropert y 


268-70 Powell Street 
and 203-207-219- 
221B Gore Avenue 
Lot 20, Block 5, 
D.L. 196 


1648-1650 Haro St. 
Lot A, Sub. 4 & 5, 
Block 57, D. L. 
185 


Project 


Provincial 
Courts 
(Vajicouver ) 
Complex 


Successful 
Bidder 


J. Olar 
Demolition 
Co. Ltd. 


********** 


West End 

Community 

Centre 


Sam Nep 


City to 

Pay Code No. 


$8,450.00 442-1209 


$1,150.00 649/1102 


********** 


L646 Haro Street West End Litchfield $1,650.00 649/1102 

last 60' of Lot Community Bulldozing 

it Block 57, Centre Ltd. 

O.L. 185 

********** 


The above contracts have been confirmed by the Board of 
Administration and are reported to Council for INFORMATION*" 


Your Board submits the foregoing report to Council for INFORMATION. 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL ON TRANSPORTATION 

A meeting of the Standing Comipittee of Council on Transport- 
ation was held in the #1 Committee Room on Thursday, September 28, 
1972, at 9:45 a.m. 

PRESENT : 


ABSENT: 


CLERK : 
Adoption of Minutes 

The Minutes of the meeting held August 31, 1972, were adopted. 

PART I 

The following RECOMMENDATIONS of the Committee are submitted 
to Council . 

RECOMMENDATIONS 

1. Transit Matters 

Joint Brief of the Amalgamated Transit Union 
Division 101-134 and the Citizens Coordinating 
Committee for Public Transit 


On August 18, 1972, the Amalgamated Transit Union Division 
101-134 and the Citizens Coordinating Committee for Public Transit 
requested by letter an appearance before Council in connection 
with their joint brief. At the Council meeting of August 29, 
1972, the communication was referred to your Standing Committee 
on Transportation for the purpose of hearing the delegation. 

Arrangements had been made for the representatives of the 
Amalgamated Transit Union Division 101-134 and the Citizens 
Coordinating Committee for Public Transit to appear before this 
meeting. Prior to the meeting copies of the joint brief, dated 
August 24, 1972, were circulated to the members of the Committee. 

In the brief under the heading "Program of Immediate Improve- 
ments", the Union and Citizens Coordinating Committee recommended 
ten points as follows: 

1. "Restoration of the frequency of runs to at least the 
1956 level. 

2. The adoption o' now schedulln;' principles r.uHstantial Iv 
reducing split shifts, and drastically reducing overtime. 

3. Doubllnp, the present hlrlnp rate of three men a week. 

A. The purchase of at least 100 new buses, not just the 9 
scheduled for October. 

5. Completely recondition the exlstlnp, trolley fleet, alont» 

the lines undertaken by the Toronto Transportation Commission. 

6. End the fracturlnp, of the system and establish trans 
munlclpnl routes and manpower policies. 

cont 'd . . . . 
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7. Pressure other City Councils to set up park and ride 
stations, notably In Surrey, South Surrey, LouRheod 
llall, Richmond, and especially North Vancouver. 

fi. Institute a series of dlal-a-bus experlnents in at 
least 4 Vancouver neighbourhoods, using the "^eglna 
example. 

9. Denand the relntroductlon of the very successful 
downtowner pass. 

10. Institute reserved curb lanes for buses only durlnt; 

the rush hours, on Hastings, Granville. Main and KlnRsway, 
and see to It that they are enforced" 

In submitting the brief, Mr. W. Link, the Business Manager 
of the Amalgamated Transit Union Division 101-134, spoke to the 
Committee and recommended that all 10 points be adopted by the 
Vancouver City Council and supported by the Council. 

Mr. Bruce Yorke, Chairman of the Citizens Coordinating 
Committee for Public Transit, in speaking to your Committee 
felt it was the general responsibility of the City of Vancouver 
in transit matters to be well aware that whatever happens in 
transportation planning will have an undoubted effect on the 
growth pattern of the City. He stressed that the present transit 
system must be taken as is and it must be brought up to the required 
standard. Mr. Yorke asked Council support for the brief and its 
recommendations by sending a delegation to the Provincial Cabinet 
to support the brief. He also asked that Council support the 
upgrading of the transit system, not only in the City of Vancouver 
but in the whole regional area. 

During the discussion of the various items in the brief the 
Chairman reported on the present situation in connection with 

'park and ride'. The Chairman noted that discussions on a 'park 
and ride' system from Richmond to downtown Vancouver supplementing 
the Richmond express bus service had been taken to the Richmond 
Council and that the Richmond Council had decided to take no 
action whatsoever. The Chairman understood that the Provincial 
Government Department of Highways was exploring the possibility 
of land availability for parking lots for a 'park an4 ride' service 
in the Richmond area. The Chairman mentioned that in connection 
with the North Shore 'park and ride' system the Provincial Government 
Department of Highways has a study on the matter at the present time, 
and a proposal to use land under Lions Gate Bridge for a parking 
lot for a 'park and ride' system from the North Shore. The Chairman 
reported he understood that the estimated cost for the North Shore 

'park and ride' would be in the area of $2.0 million. 

During the general discussion on the comments contained in the 
brief the following was put before the Committee but not acted upon 
pending the consideration of Item #3 of the Agenda - "Downtown 
Vancouver Transit Concepts": 

"THAT the Federal Government be asked to participate in 
discussions to explain to the Council of the City of 
Vancouver the ways and means of seeking Federal help 
for urban area transportation systems". 

After general discussion with the representatives of the 
Citizens Coordinating Committee for Public Transit and the Amal- 
gamated Transit Union Division 101-134, your Committee 
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RECOMMENDS Vancouver City Council arrange a meeting with either the 
Provincial Cabinet or the responsible Ministers of the Provincial 
Cabinet and the responsible officials of the B.C. Hydro and Power 
Authority as soon as possible to explore immediate improvements to 
the transit system in the City of Vancouver, and, 

THAT the City of Vancouver seek Federal Government assistance to 
investigate the establishment of "Dial-a-Bus" or other non-trunk 
bus line systems in neighbourhoods to be selected in the City of 
Vancouver, and 

THAT the City of Vancouver pressure other City Councils to set up 
'park and ride' stations, notably in Surrey, South Surrey, Lougheed 
Mall, Richmond, and especially North Vancouver. 

2. Downtown Bus Service 

Downtown Business Association 

At the July 20th meeting of your Committee the following 
motion was passed: 

"RESOLVED that the Chairman of this Committee, representatives 
of the Downtown Business Association and the Board of Administration 
investigate further the costs of a free or minimal fare bus service 
in the downtown area for report back to this Committee". 

In compliance with the above instruction of the Committee 
the Chairman submitted a report, dated September 26, 1972, which 
carried the following 5 recommendations: 

"(A) That the Xmas Shoppers Bus be operated for a 
six week period as in 1971. 

(B) That for this year on a trial basis a charge of 
5<? be made upon boarding the bus (exact fare) 
such revenue to be applied to operating costs 
estimated at $8,500.00 based on 1971 costs. 

(C) That the City of Vancouver and the Downtown Business 
Association cover operating costs on a 50-50 basis 
after deducting fare box receipts . 

(D) 1971 trial - passengers carried - 130,000 
1972 Estimate - allowing drop because of charge 

- 100,000 

Revenue from fare box - estimate $5,000.00 
City Subsidy - estimate $2,000.00 

D.B.A. Subsidy - estimate $2,000.00 

(E) It is proposed that a two week report be available 
to Council, in order to assess public support, and 

upon which to base a decision on continuing a 
Shoppers Bus throughout the year. " 

Your Committee, 

RECOMMENDS that the recommendations contained in the report 
of the Chairman dated September 26, 1972, re Downtown Bus Service, 
be adopted . 
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3 , Downtown Vancouver Transit Concepts 

In April, 1972, Council received from the Greater Vancouver 
Regional District copies of the report "Downtown Vancouver Transit 
Concepts" which had been commissioned by the Regional District 
from Wilbur Smith and Associates. Council received the report and 
referred it to the Board of Administration for report to your 
Standing Committee on Transportation. 

Under date of September 15, 1972, the Board of Administration 
submitted the report prepared by the City Engineer, the Director 
of Planning and Civic Development and the Director of Social 
Planning/Community Development. This report was given to the 
members of the Council prior to the informal luncheon meeting 
that the members of Council held with representatives of Wilbur 
Smith and Associates on September 21, 1972. 

The report was submitted by the Board of Administration for 
action by your Committee at this meeting. 

The report provided background information on the study 
purpose, summarized the study tasks and results, commented on 
the results and discussed the overriding question about Regional 
Transportation Strategy raised by Wilbur Smith and Associates in 
their report. The report ended with the following six points 
which were put forward by the Board of Administration for your 
Committee's consideration: 

"1. Confirm the transportation strategy put forward in 

Section D of this report for the purposes of ongoing 
downtown transit planning. The Director of Social 
Planning/Community Development would recommend adding 
to the strategy the investigation of methods for pro- 
viding substantial transit improvements in the North 
Shore Corridor prior to the provision of additional 
road capacity, such as the investigation of a transit- 
only crossing. 

2. Request GVRD confirmation of the transportation strategy. 

3. Request GVRD in cooperation with the City to pursue more 
detailed downtown transit planning on the basis of the 
transportation strategy in Section D and the three transit 
concepts considered appropriate for further detailed 
planning (Early Action, Upside-down 'U' and modified 
express bus/busway) . Terms of reference to be worked 

out by GVRD and City staff and reported back to Council. 

4. Pursue with higher levels of government the matter of 
financing these additional major transportation facilities. 

5. Pursue the use of rail rights-of-way for rapid transit 
with the appropriate railway authorities (CP. Rail, 
Burlington Northern, B.C. Hydro). 

6. Request GVRD to pursue items 3, 4 and 5 concurrently 
(Note: the Phase II study originally proposed was 
expected to take 9 to 12 months to complete)." 

The Committee members discussed the report and the suggestions 
at considerable length and after receiving advice from the Director 
of Planning and Civic Development that the requested report on 
the Downtown Plan was expected within six weeks, your Committee 

RECOMMENDS that the Board of Administration report on the 
implications to the "patterns" of the proposed Downtown and False 
Creek Plans of the Wilbur Smith and Associates proposed "Early 
Action" and "Upside-down 'U'" concepts for transit in the downtown 
area . 
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PART II 

The following resolutions of the Committee are submitted 
for the CONSIDERATION of Council. 

Downtown Vancouver Transit Concepts (continued) 

During the consideration of the report of the Board of 
Administration dated September 15, 1972, entitled 'Downtown 
Vancouver Transit Concepts' and the resulting recommendation 
above, the Committee noted that the first item in the summary 
of the report suggested the confirmation of the transportation 
strategy put forward in Section D of the report. The strategy 
in Section D was reported on in tabular form as follows: 


Corridor 

Short-teri#* 

Long-term 

1. South & West 
(Arbutus) 

- improve existing 
transit as per the 
Kelly report. 

- continue improvement 
of existing arterial 
street system. 

- major transit facility. Demand 
and rider ship potential suggest 
this corridor has a lower priority 
than others. Of the three 
corridors this corridor shovild 
not be developed first simply be- 
cause it has a rail right-of-way 
and is not complicated by 
consideration of major highway 
facilities. 

2. East & South 

- Improve existing 
transit as per the 
Kelly report. 

- continue improvement 
of existing arterial 
street system. 

- first, develop transit facility 
keeping highway options open. 

- second, develop highway 
facilities. 

3, North aiore 
Corridor 

- improve existing 
transit as per the 
Kelly report. 

- in this corridor it would be 
desirable to develop transit 
facilities first and then highway 
facilities as in the east/south- 
east corridor but because of the 
major water crossing (Burrard 
Inlet) it is more feasible to 
build a combined facility.* 
Therefore build combined transit/ 
highway facility with some down- 
town bypass provision j and give 
special emphasis to transit by for 

example reverting Lions Gate Bridge 

to two lanes. 

** improvements to existing transit and existing roadways, 

* this represents a policy strategy dealing with the question of whether 
or not there will be a facility with both transit and automobile 
facilities but does not assume a particular size and configuration of 
coiobined facility. 


During the discussion two resolutions were put forward and 
resulted in a tie vote. 


Under section 66A of the Procedure By-law (By-law No. 3792 
as amended) a tie vote in Committee raises these resolutiohs to 
Council for CONSIDERATION. 


cont 'd . 
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Downtown Vancouver Transit Concepts (continued) 


"THAT the following words be removed from the long-term 
section of the East and South corridor portion of the 
tabular form on page 7 of the Board of Administration report 
dated September 15, 1972, - 'second, develop highway facility,' 

THAT all of the words after 'corridor' in the fifth line of 
the long-term section of the North Shore corridor division 
of the tabular form on page 7 of the Board of Administration 
report dated September 15, 1972, be deleted." 

NOTE: For purposes of clarity the portions to be deleted are under- 
lined in the tabular form above. 


The meeting adjourned at approximately 12:05 p,m. 


* *** 


FOR COUNCIL ACTION SEE PAGE(S) 



REPORT TO COUNCIL 
STANDING COMMITTEE OF COUNCIL ON 
PLANNING & DEVELOPMENT 
SEPTEMBER 28. 1972 


A Meeting of the Standing Committee of Council on Planning 
and Development was held on Thursday, September 28, 1972 at 2:30 p.m. 
in the Council Chamber, City Hall. 

PRESENT ; Alderman Bird (Chairman) 

Aldermen Calder, Hardwick, Phillips, Rankin, 
Sweeney, Wilson 

ABSENT ; His Worship the Mayor (Civic Business) 

Aldermen Adams, Broome 
Alderman Linnell (On Leave) 

CLERK : M. James 

The Minutes of the Meeting of August 17, were adopted. 

The following recommendations of the Committee are submitted 
to Council. 

RECOMMENDATIONS 

1 • West End Guidelines 

On August 10, 1971 Council resolved that 

•In recognition of the urgency to deal with problems of the 
West End, the Planning and Social Planning Departments 
be instructed to give priority to the preparation and submission 
to Council of policy guidelines for the West End. Further, 
that the Director of Social Planning and the Director of 
Planning be instructed to prepare in December, 1971, on such 
policies together with the recommendations of the Joint 
Technical Planning Committee re: Social Planning, and the 
Technical Planning Board.' 

On August 15, 1972 the Report 'West End Policy Guidelines - 
August, 1972' was submitted to Council. At that time Council 
instructed that your Standing Committee hold an informal meeting 
to discuss the guidelines and the submitted report with the officials. 

The Director of Social Planning/ Community Development reviewed 
for the information of your Committee the studies and actions leading 
up to the preparation of the 16 guidelines. The Director of Social 
Planning/Community Development then went through the 16 guidelines 
seriatim briefly commenting on the background leading up to the 
evolution of each of the 16. 

It was noted that the Director of Planning and Civic Development 
and the Director of Social Planning/Community Development were 
instructed by Council on August 15, to discuss the Guidelines with 
West End's Citizens' groups and to report back to Council within 
two months of August 15, 1972 on the results of the discussions. 
The results to be accompanied by detailed recommendations for 
implementation of these guidelines. It was noted that delegations 
of interested groups and citizens would be heard by Council at 
the time the consideration of the officials required report. 


Cont 
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Your Committee discussed the matter and 

RECOMMENDS policy guidelines for the West End be adopted in 
principle, subject to the input of delegations to be heard, and 
that the Director of Social Planning/Community Development be 
charged with the responsibility of the co-ordination of the 
implementation of the guidelines through the various civic departments 
and that the Director of Social Planning/Community Development 
report back to Council from time to time on the implementation of 
the guidelines and on any deviations from the guidelines with the 
reasons for such deviations. 

After further discussion your Committee 

RECOMMENDS that an evening meeting of the Planning and Development 
Committee be scheduled in October, if possible, in the West End 
to hear delegations on the guidelines and their implementation, 
and the officials report and that the Board of School Trustees 
and the Board of Parks and Public Recreation be invited to attend 
such meeting and contribute their comments and views. 

The Meeting adjourned at approximately 3:05 p.m. 
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A Meeting of the Standing Committee of Council on Planning 
and Development was held on Thursday, October 5, 1972 at 2:00 p.m. 
in the Council Chamber, City Hall. 

PRESENT ; Alderman Bird (Chairman) 
His Worship the Mayor 

Alderman Adams, Hardwick, Phillips, Rankin, 
Sweeney, Wilson 

ABSENT: Alderman Linnell (On Leave) 

Alderman Broome, Alderman Calder 

CLERK ; M. James 

The Minutes of the Meeting of September 28, were adopted. 

The following recommendations of the Committee are submitted 
to Council. 

RECOMMENDATIONS 

1. Fire By-Law; Amendments 

On November 2, 1971 Council instructed the Fire Chief and the 
Corporation Council to prepare draft by-law amendments to provide 
adequate means of egress and floor separation in certain types of 
buildings in the City. Council instructed that the proposed 
amendments be circulated to the B. C. Hotel Association and other 
interested parties in order to receive comments when the by-law 
in draft form is presented to Council. 

Corporation Council and the Fire Chief, submitted the proposed 
by-law amendment and advertisments were placed in local newspapers 
advising of the proposal and their possible effect and also copies 
of the amendments were sent to 206 hotels in the city, the Board 
of Trade, B.C. Hotels Association, the Building Owners and Managers 
Association, Greater Vancouver Apartment Owners Association and the 
Shaughnessy Heights Property Owners Association. 

Meetings were held between officials and interested groups to 
discuss the ramifications of the proposed amendments and requests 
for representation were received by Council from the B. C. Hotels 
Association, the Building Owners and Managers Association and the 
Wicklow Hotel Ltd. 

In accordance with Council instruction, your Committee met 
this day to hear the representations of the three noted above, 
and to further consider the amendments to the By-law. 

The B.C. Hotels Association was represented by Mr. A. Boyd 
Ferris, Q.C., who submitted on behalf of the Association a 
brief dated July 14, 1972, copies of which were circulated to 
the members of your Committee by Mr. Ferris on September 27, 
1972. Mr. Frank Grant represented and spoke on behalf of the 
Building Owners and Managers Association, and read to the 
Committee a brief on behalf of that organization. Copies of the 
brief were made and circulated to members of your Committee. 
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Mr. J. B. Reardon spoke on behalf of Wicklow Hotel Ltd. 

The Fire Chief and the City Building Inspector explained 
to the members of your Committee the proposed amendments' effect 
and the conditions which were being corrected by these amend- 
ments . 

The Committee members and the representatives of the three 
delegations discussed the matter at some length and after con- 
cluding the discussion, your Committee 

RECOMMENDS enactment of the proposed amendments to the 
Fire By-law as submitted to your Committee on October 5, 
1972, after the Corporation Counsel, in consultation 
with other civic officials, amends Section 6 of the 
proposed amendment so that the by-law, when enacted, will 
come into effect in various timed stages. 


2. No. 1 Firehall Site 

Under date of July 5, 1972, the Strathcona Property Owners 
and Tenants Association submitted a communication to Council 
which requested that Council reconsider the adoption of Site D 
(Pender and Dunlevy Streets) as the new location of No. 1 Firehall. 
Under date of August 29, 1972, Council instructed that the 
delegation from the Strathcona Property Owners and Tenants 
Association be heard by your Standing Committee on Planning and 
Development and, the Fire Chief report on the comments in the letter 
of the Association. 

Under date of September 18, 1972, the Board of Administration 
submitted the report of the Fire Chief, who was present at this 
meeting and gave an explanation of the comments in his report re 
the suitability of Site D and the unsuitability of the alternate 
site suggested by S.P.O.T.A. 

Your Committee considered the comments submitted by Mr. Con 
on behalf of the Association and the report and other information 
supplied by the Fire Chief, and 

RECOMMENDS that Site D (Pender and Dunlevy Streets) remain 
the No. 1 Firehall site. 

The meeting adjourned at approximately 4:30 p.m. 
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MINUTES OCTOBER 2. 19 -72 

OFFICIAL TRAFFIC COMMISSION 

A meeting of the Official Traffic Commission was held in the 
No. 1 Committee room, 3rd floor, City Hall, on Monday, October 
2, 1972 at approximately 9:30 a.m. 

PRESENT ; Alderman Rankin (Vice Chairman) 

Commissioner Ryan 

Mr. R. Boyes, Traffic and Transportation 
Superintendent D. W. McRae, City Police Dept. 
Mr. S. Madigan, City Prosecutor's Office 
Mr. J. Stearman, Vancouver School Board 

ALSO PRESENT ; Mr. E. R. Thompson - Vancouver Safety Council 

Mr. J. J. Attridge " " 

Mr. W. H. McLachlan, Vancouver School Board 

CLERK: D. Bennett 


Adoption of Minutes 


The Minutes of the Meeting held August 16, 19 72 were adopted. 

1 • Harrison Drive - Relocation of Bus Stop 

The Council on September 6, 1972 considered an information 
report of the Board of Administration dated September 1st dealing 
with a rezoning application of a portion of land bounded by 
Harrison and Victoria Drives. At the same meeting Council considered 
a telegram forwarded by Mr. H. E. Stevens requesting that the matter 
be referred to the Official Traffic Commission in order that he may 
appear as a delegation. 

The City Engineer submitted a report dated September 25, 1972 
dealing with the relocation of the Harrison Drive Bus Loop. The 
City Engineer advised that a concern had been expressed about the 
increased distance between the bus service on Marine Drive and 
the Harrison Drive Bus Loop, the distance being approximately 600', 
B. C. Hydro has advised that approximately 130 people transfer at 
this location and they feel it would be desirable to provide a 
new bus stop on the north side of Harrison Drive at Victoria Drive 
to reduce the transfer distance to 500 A bus stop in this 
location would result in the loss of three curbside parking spaces . 
No parking spaces would be lost along the fronting properties on the 
north side of Harrison Drive. The City Engi-neer further advised that 
concern has been expressed about vehicles picking up and dropping 
passengers at the bus loop usurping residents* parking spaces. 
However, the Engineering Department has no record of such a problem 
existing . 

Mr. Boyes with the aid of a plan discussed the proposed new 
Harrison Drive Bus Loop with the Commission. 

Mr. H. E. Stevens appeared before the Commission and stated 
his chief concern was that buses are piling up on Harrison Drive and 
the placing of a shelter might be a hangout place for young people 
resulting in refuse being left in the area. 

Mr. Lyon, Operations Superintendent for B. C. Hydro, stated 
that it is proposed to erect a passing wire within the loop 
thereby permitting buses that are off schedule to get on schedule. 
This would eliminate some of the backing up of buses on Harrison 
Drive. 
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Mr. Weddigen, Director of the German-Canadian Benevolent 
Society, also spoke to the Commission stating that in his 
opinion the new proposed arrangement is much better than was 
there before. 


After due consideration the Committee 

RECOMMENDS to Council confirmation of the proposed revisions to 
the existing Harrison Drive Bus loop and the additional bus stop 
on the north side of Harrison Drive immediately east of Victoria 
Drive. 


It was agreed that the City Engineer be requested to give special 
attention to the cleanliness of bus loop areas. 

2 . Nanaimo Street - 41st to 45th Avenues 

At the last meeting of the Official Traffic Commission it 
was recommended that the closing of Nanaimo Street between 
41st Ave. to 45th Ave. be reviewed and a further report be 
submitted to this meeting. 

The City Engineer in a report dated September 20, 1972 
advised that his Department had reviewed measures to eliminate 
through traffic on Nanaimo Street and still provide access for 
service and emergency vehicles. As part of the review, a letter 
was sent to all households which appeared to be affected by a 
closure of Nanaimo Street between 41st Ave. and 45th Ave. 
There were 213 letters distributed, 28 of which replied in favour 
of the closure and 52 were opposed. Those opposed were concerned 
about additional traffic on the adjacent street, (Berkeley) 
and the possible lack of good access for taxis, ambulances, fire 
engines, etc. The District Fire Chief has also expressed a 
concern about the provision of adequate access for fire equipment 
if the street was closed. The City Engineer recommended that 
Nanaimo Street between 41st Ave. and 45th Ave. not be closed. 

Mr. Boyes reviewed the City Engineer's Report. 

Mrs. J. Major appeared on behalf of the residents in Orchard 
Park. She advised that their main concern was for pedestrians, 
both elderly and young getting across 41st Ave. at Nanaimo Street. 
She asked that consideration be given to placincj a crosswalk at 
this intersection. She stated that she would obtain a petition 
from the residents in the development cind asked that the Commission 
hold their decision on this matter until their next meeting. 

Mr. E. R. Thompson, another resident in the area, living on 
Berkeley St., also spoke of the problems which are encountered in 
crossing 41st Ave. It was his opinion that if a diversion which 
had been proposed several years ago was put in, this would bring 
most of the traffic down Clarendon St., which is a through street, 
and this would relieve the amount of traffic presently using 
Nanaimo St. Mr. Thompson suggested that consideration be given to 
a "no left turn" on 41st Ave. at Nanaimo St. 

It was 

RECOMMENDED that the City Engineer's recommendation contained in 
his report dated September 20th, that Nanaimo Street between 41st 
Ave. and 45th Ave., not be closed, be approved. 
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The delegations were advised that if they wished further 
consideration of this matter that they so notify the Commission. 

3. Traffic Control Signals - Proposed New Locations and 

Modifications 


The City Engineer under date of September 22, 19 72 submitted 
the following report :- 

•I PROPOSED NCW SIGNALS 

Detailed studies have been carried out to determine those 
intersections which now warrant signal control. On the basis 
of these studies, it is proposed that traffic control signals 
be installed at the following locations: 

A . General Estimated Cost 

(i) East & West Boulevard at 49th Avenue $13,500 

(ii) Heatley & Cordova Streets 10,600 

(iii) Elliott Street & 49th Avenue 6,100 

B. Pedestrian Control Signal 

(i) Nanaimo & Cambridge Streets 4,300 
II MODIFICATION TO EXISTING SIGNALS 

A, Pedestrian Head Installations 

The following nine locations require an updating of the 
existing signal equipment to reduce pedestrian/vehicle conflict 
at congested intersections in the downtown area. This list 
completes those locations recommended in the report "Existing 
Transit Operations Downtown Vancouver - 1970" and includes 
others where it is advantageous to provide separate "WALK" 
and "DON'T WALK" pedestrian indications, at a total cost of 
$14,200. 

(i) Seymour & Pender Streets 

(ii) Richards and Robson Streets 

(iii) Homer & Hastings Streets 

(iv) Thurlow & Georgia Streets 

(v) Bute & Pender Streets 

(vi) Homer and Pender Streets 

(vii) Burrard and Smithe Streets 

(viii) Granville & Nelson Streets 

(ix) Burrard & Nelson Streets 

B. Conversion of Pedestrian Signal Heads from Legend to 
Symbol Message 

On April 15, 19 71 City Council approved a 3-year program 
for the conversion of all pedestrian signal legend 
indications to symbol type indications. At that time funds 
were approved for the first year's program for conversion 
of 396 such signal heads. The cost of purchasing and 
installing a further 416 lenses for this year's program 
is estimated at $3,650. 

Accordingly, it is RECOMMENDED that the foregoing signal 
work be approved and that a sum of $52,350 be allocated from 
the Traffic Control Reserve for this work.' 
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Mr. Ryan requested that the City Engineer check the signal 
at Bayswater St, and Broadway. 

After discussion of the City Engineer's report it was 

RECOMMENDED that the City Engineer's recommendation contained in 
his report dated September 22, 1972 be adopted. 


New Business 

4 . Stop Sign - 43rd Ave, and Angus Drive 

Mr. Stearman asked the reasons for placing a stop sign on 
Angus Drive at 43rd Ave. Mr. Boyes advised that there is an 
accident picture he believes at this intersection. However, he 
did not have the details with him on this matter. 

It was 

RECOMMENDED that Mr. Boyes report orally on this matter at the 
next meeting of this Commission. 


The meeting adjourned at approximately 10:40 a.m. 


FOR COUNCIL ACTION SEE PA6E(S) . ±'£:.t2. 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL ON 
HEALTH AND WELFARE 


OCTOBER 5, 1972 


A meeting of the Standing Committee of Council on Health and 
Welfare was held in the #1 Committee Room, City Hall, on Thursday, 
October 5, 1972 at 9:30 a.m. 

PRESENT ; Alderman Rankin, Chairman 

Aldermen Adams, Bird, Hardwick, Phillips, 
Sweeney and Wilson 

ABSENT ; His Worship the Mayor (On Civic Business) 
Alderman Broome 
Alderman Calder 

Alderman Linnell (Leave of Absence) 
CLERK; R. Henry 


Adoption of Minutes 

The Minutes of the meeting held September 28, 1972 were adopted. 


The following recommendations of the Committee are submitted to 
Council . 

PART I 

RE COMMEN DAT I ON S 

1. Proposed Primary Annex — , Nelson Park Site 

City Council, on August 15, 1972, when considering a letter from 
Jones Haave Delgatty, Architects referred it to this Committee and 
directed that the Committee hear the Architects as requested in their 
letter. The letter advised that the Vancouver School Board had in- 
structed the firm to examine West End Community needs with a view to 
determining if a comprehensive form of development to include educa- 
tional space, housing for special groups, social facilities, and 
park, would be appropriate and possible in consideration of the 
proposed primary annex on the Nelson Park Site. 

Mr. Jones and Mr. Delgatty spoke to the Committee this day and 
explained that they were approaching parties concerned to discuss the 
general concepts. By means of sketches, the Architects explained 
their proposals of the various facilities planned which included a 
30 storey building for housing for Senior Citizens and others. 

Following further comments by the Architects and questions by 
Members of the Committee, it was, 

FIECOMMENDED that the Architects be requested to hold preliminary 
discussions of their proposals with both the School Board and Park 
Board, following which representatives of these Boards, the Archi- 
tects, and officials concerned be requested to meet again with this 
Committee to consider the proposals further. 


standing Committee on Health and Welfare 
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2 . Serious Youth Problems — Whose Responsibility 

The Committee on September 28, 1972 instructed the Director of 
Social Planning/Community Development to bring forward an up-to-date 
report on his proposals regarding youth problems, the report to 
include information regarding the Regional District's study on 
Detention facilities. It was also agreed at that meeting that a 
round table discussion be held on the subject matter with various 
officials from Civic Departments and Council involved. 

The Committee noted the report of the Board of Administration, 
dated October 4, 1972, to which was attached a report from the 
Director of Social Planning/Community Development concerning a 
proposed information retrieval system which Policy Probation, 
Children's Aid Society, and Spring Street Project would use jointly. 
The retrieval system would be a method of strengthening certain 
preventive weaknesses in the present youth management programmes. 

The Board of Administration report of October 4, 1972 expresses 
concern on the confidentiality aspect of the retrieval system. 

The Committee heard from the following officials relating to 
the various youth problems as it affects the functions of their 
Organization or Department: 

Mr. D. Purdy, Social Planning/Community Development Dept. 
Superintendent Oliver and Staff Inspector Herdman, 

Vancouver Police Department 
Mr. J. Gillis, Chief Probation Officer 
Mr. W. McFarland, Children's Aid Society 
Mr. D. Fenny, Children's Aid Society 
Dr. Bonham, Medical Health Officer 
Mr. R. Patillo, P.P.B.S. 

Following discussions on the lack of facilities available for 
detention of juveniles and the need to plan preventive measures on 
a coordinated basis, it was 

RECOMMENDED that the Department of Social Planning/Community Develop- 
ment head a joint Committee comprising the officials heard this day 
to prepare and co-ordinate for the Standing Committee on Health and 
Welfare, a management report on an information retrieval system 
incorporating information available from the various agencies and 
Departments involved, including information on any funds available 
from the Provincial and Federal governments. 

That the Director of Finance and Coordinator, Data Processing 
prepare a report on the necessary technical computer aspects required 
should this retrieval system be developed; 

That this joint committee prepare a report on the range of 
youth treatment facilities required, for discussion at a future 
meeting of this Standing Committee; 

That the joint committee examine existing grant resources and 
programmes involving juveniles and determine whether the funds are 
being used to the best advantage or whether there are more appropriate 
youth services where such grants may be utilized. 

That the timing of receiving these reports be left in the hands 
of the Vice Chairman, Alderman Rankin. 
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Standing Committee on Health and Welfare 3 

October 5, 1972 


PART II 

The following action of the Committee is submitted to 
Council for information. 


INFORMATION 

3 . Alma House 

On September 28, 19 72, when considering various complaints re 
Alma House Delinquent Home, the Committee instructed the Director 
of Social Planning/Community Development to bring forward an up-to- 
date report as a result of studies the Department had been making 
on the type of juveniles who have to be placed in such places as 
Alma House. 

Pursuant thereto, the Committee noted a report of the Board of 
Administration, dated October 2, 19 72, wherein the Director of 
Social Planning/Community Development provided certain information 
on the problems of Alma House and juveniles in the Dunbar-West Point 
Gray areas. 

RESOLVED that the Board of Administration report, dated October 2, 1972, 
re Alma House be received for information. 

4 . Spring Street Project Progress Report #1 

It was agreed that consideration of this report be referred 
to the next meeting of the Committee. 

The meeting adjourned. 


FOR COUNCIL ACTION SEE PAGE(S} t2 
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REPORT TO COUNCIL 
STANDING COMMITTEE OF COUNCIL 
ON FINANCE 

OCTOBER 12, 19 7 2 


A meeting of the Standing Conmiittee of Council on Finance was held 
in the No. 1 Committee Room, City Hall, on Thursday, October 12, 1972, 
at approximately 11:15 a.m. 

PRESENT: Alderman Adams (Chairman) 

Aldermen Bird, Broome, Hardwick, 
Phillips, Rankin, Sweeney and Wilson 

ABSENT: His Worship the Mayor (on Civic Business) 
Alderman Linnell (Leave of Absence) 
Alderman Calder 

CLERK TO THE 

COMMITTEE: R. Henry 


The Minutes of the meetings held March 30, 1972 and April 6, 1972, 
were adopted. 

PART I 

The following recommendations of the Committee are submitted to 
Counci 1 : 

RECOMMENDATION 

1. Local Initiatives Projects: 1972-1973-- 

City Council on October 3, 1972 passed the following resolution: 
"MOVED 

THAT, pursuant to the suggestion in the foregoing 
report, the projects referred to be forwarded to the 
Finance Committee, and that Committee be granted 
authority to make application for a project on the 
City's behalf, the total City share to be limited to 
a maximum of $450,000 or some lesser figure. 

FURTHER, it is understood that applications authorized 
by the Finance Committee will be submitted to Council 
for formal confirmation." 

Pursuant thereto, the Board of Administration under date of 
October 5, 1972, submitted a report of the City Engineer listing and 
detailing the projects proposed by the various civic departments 
including costs. A copy of the guidelines for the Local Initiatives 
Program was attached to the Board report for the information of the 
Committee . 

After considering the merits of each project, the Committee rated 
them according to priorities and recommended they be categorized as 
follows : 
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inding Committee of Council on Finance 
:ober 12, 1972 


al Initiatives Project: 1972-1973 (con 

PRIORITY 1 
Traffic 

3. Various Surveys and Inventories 

Museums 

>. Photograph & Catalogue 
Collections 

Library 

!. Survey - To Make Library 
More Accessable 

Social Planning/Community 
Development 

Arts & Music 
Communication Centre 

Archives 

Numbering & Calendaring 
Public Records 

Index Volumes 1-14 Council 
Minutes 

Conservation Check 

Advance Planning & Research 

Building/Development 
Permits Records 

Office Space & Demand Analysis 
Information Book 

Permits & Licenses 

Update Central Filing System 

Plumbing Survey 

Preparation of Plan for 
Microfilming 

Re-drafting Plans - City-owned 
Buildings 

Survey of Defective Building 
Components 

Board of Parks & Public 
Recreation 

Various Park Improvements 

Supervised Recreation 

Welfare & Rehabilitation 
Home Visit Program 

Juvenile Detention Home 
D.A. R.E. 

Engineering 

False Creek Clean-up 

Wheelchair Ramps 


inued) 

PRIORITY 1 ( cont • d . ) 

Social Planning/Community 
Development 

• * 5Q. People's Aides 
PRIORITY 2 

Property & Insurance 

6. Cleaning City-owned Lots 

Museums 

10. Educational Displays and 
Distribution 

11. Preservation of Stanley 
Park Poles 

12. Native Indian & Oriental Mat'l 
Library 

17. Bibliography of B.C. Books 

Advance Planning & Researcli 
27. City Information Inventory 

Sewer, Water & Sanitation 
46. Updating Records 

PRIORITY 3 
Personnel 

Performance Rating - 
Inside Staff 

2. Performance Rating - 
Fire Department 

3. Validation Study - Est. Norms. 

4. Police Recruiting Study 

Purchasing 

5. Procedure Manuals/Systems 
Analysis 

Electrical 

7. Photo Catalogue of Traffic 
Signalled Intersections 

Library 
14. Stories Told to Music 
L5. Display Artist 
L6. Educational Displays 


Cont' d/. 
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::jOcal Initiatives Project: 1972-1973 (continued) 


:'RIORITY 3 (continued) 


i ^dvance Planning & Research 


34. Study - Beautif ication of Entrances to Core Area 

35. Completion - Land Use Maps 

36. Field Surveys 

Sewer, Water & Sanitation 


'(5. Flushing Watermains 


DELETED 


8. Information Officers 

9. Inventory of Rental Accommodations 
0. Evaluation of City By-laws 

2. Ext. Spring St. Facility 

Advance Planning & Research 


0. Analysis of Port of Vancouver 
2. Public Transit in Core Area 
3(3. Demographic Analysis 


N.B.* 


ocial Planning/Community Developmen t 


23. 


Communication Centre 


This program was reduced from that shown in the Board of Administration 
report to include only: 

(1) A manned library to research, catalogue and provide information, 
news, ideas, facts, photos and films on planning and 
social services. 

(4) Audio-visual presentation service. 

(6) Film rental and distribution service. 

N.B.** 50. Peoples' Aides 

On the understanding the last two sentences in the explanation of 
the project commencing "In the same way ," is deleted. 

Your Committee also RECOMMENDS that Council confirm the following 
a|ctions of the Committee: 

THAT the City Engineer or the Deputy City Engineer sign and submit 
le foregoing applications with the exception of those deleted by the 
Committee . 

THAT the City Engineer or the Deputy City Engineer include witli the 
jplications the list sliowing priorities. 


Cont'd. 
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THAT the City Engineer or the Deputy City Engineer include the 
following capital projects as recommended by the Board of Administration: 

(a) Streets - approximate cost $210,000.00 

(b) Sewers - approximate cost $1,500,000.00 

(The City's share for the above two projects is already included in 
the Five Year Plan - Capital Funds ^ ) 

THAT the Board of Administration report to Council on those projects 
accepted by the Federal Government. 


The Director of Social Planning/Community Development, who was present 
and explained those projects submitted by his department , also referred 
to a memorandum dated September 19, 1972, submitted by him to the City 
Engineer concerning capital funds for Day Care programs^ He advised that 
the Federal Government, under the Local Initiatives Program had paid 
100% of capital costs in Ontario. Mr. Egan proposed that a municipal 
Day Care building fund of $100,000 be established and application be 
made. 

The Board of Administration advised that it was unlikely such a 
fund would qualify under the program. As the Director of Welfare is 
submitting a report soon on the subject of Day Care, it was suggested 
that Mr. Egan discuss the topic witfi Mr. Boyd, with a view to 
consolidating Mr. Egan's proposals. 


(During consideration of this subject the Committee recessed 
at 12:00 noon and re-convened in the Council Chamber at 
2:00 p.m. with the following present: Alderman Adams (Chairman), 
Aldermen Bird, Broome, Hardwick, Rankin and Sweeney) 


PART II 

The following actions of the Committee are submitted for the information 
of Council: 

General Review of Certain Financial Matters 


Due to a lack of time, it was agreed that this matter be considered 
at the next meeting of the Committee. 


The meeting adjourned at approximately 3:00 p.m. 


******** 


FOR COUNCIL ACTION SEE FA6E(S).,..££ 
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CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 


A Regular meeting of the Council of the City of Vancouver was 
held on Tuesday, October 24, 1972, in the Council Chamber, at 
approximately 9:30 a.m. 

PRESENT ; His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 

Hardwick, Phillips, Rankin, Sweeney, Wilson 

ABSENT: Alderman Linnell (leave of absence) 

CLERK TO THE COUNCIL ; R. Thompson 

PRAYER 

The proceedings in the Council Chamber were opened with prayer. 

'IN CAMERA' MEETING 

The Council agreed to an 'In Camera' meeting later this day. 

ADOPTION OF MINUTES 

MOVED by Alderman Broome, 
SECONDED by Alderman Adams, 

THAT the Minutes of the Regular Council meeting (with the 
exception of the 'In Camera' portion), dated October 17, 1972, be 
adopted . 

- CARRIED. 

COMMITTEE OF THE WHOLE 

MOVED by Alderman Calder, 
SECONDED by Alderman Hardwick, 

THAT the Council resolve itself into Committee of the Whole, 
His Worship the Mayor in the Chair. 

- CARRIED. 

UNFINISHED BUSINESS, REPORTS AND DELEGATIONS 

1. Grant Request: Sikh Temple 
(Khalsa Diwan Society) 

Since the Board of Administration had not an opportunity to 
consider a report prepared by the Director of Social Planning/ 
Community Development on the matter, it was 

MOVED by Alderman Broome , 

THAT the whole matter, including the hearing of the delegation, 
be deferred one week, and the organization in the meantime be 
furnished with a copy of the Board of Administration report on the 
subject, when available. 

- CARRIED. 


(continued) 
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UNFINISHED BUSINESS. REPORTS AND DELEGATIONS (cont'd) 
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2. Refund: Rental of The Queen 
Elizabeth Playhouse (Association 
of Benevolent Craftsmen) 

Council considered Board of Administration report (Finance 
Matters), dated October 13, 1972, dealing with the request of 
the Association of Benevolent Craftsmen for return of deposit 
in connection with rental arrangements for The Queen Elizabeth 
Playhouse for evenings of June 15 and 16, 1972 for two concerts, 
but cancelled due to the civic strike. In the Board of 
Administration report, it was pointed out that the Auditorium 
Board concurs with the Manager's views that the City was not at 
fault in this case, and the request for return of the deposit 
should not be granted. 

The organization appeared and submitted a brief, dated 
October 24, 1972, in support of their request. 

MOVED by Alderman Bird, 

THAT approval be given to the return of the $200 deposit, 
furnished by this organization in connection with The Queen 
Elizabeth Playhouse rental on June 15 and 16, 1972. 

- CARRIED. 

3. Grant Request: Neighbourhood 
Services Association 


At the last meeting of Council, consideration was given to 
the request of the Neighbourhood Services Association for an 
additional grant of $8,000 in connection with its various 
programmes for children and families. At that time, the following 
motion by Alderman Bird was tabled: 

"THAT this additional grant request in the amount 
of $8,000 be approved." 


The Council further considered Alderman Bird's motion, 
which, after debate, was CARRIED BY THE REQUIRED MAJORITY. 

COMMUNICATIONS OR PETITIONS 

1 . Council Appointee re Rewards 
Committee (Police Commission) 

MOVED by Alderman Calder, 

THAT, pursuant to a communication from His Worship the Mayor, 
under date of October 23, 1972, Alderman Sweeney be appointed 
as the City's representative on the Rewards Committee, in 
respect of Police Commission rewards. 

- CARRIED. 


(continue'd) 
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COMMUNICATIONS OR PETITIONS (continued) 

2 . Council Meeting 
November 14, 1972 

MOVED by Alderman Bird, 

THAT, pursuant to the recoinmendation by His Worship 
the Mayor, the Council meeting scheduled for Tuesday, November 14, 
1972, be cancelled since November 13 is a civic holiday. 

- CARRIED. 

3. Noise Pollution: 
West End 

Council noted a communication, dated October 21, 1972, from 
Mr. T. C. Mitchell, referring particularly to noise in the West 
End. 

MOVED by Alderman Rankin, 

THAT a copy of this communication be referred to the Chief 
Constable for attention. 

FURTHER, THAT His Worship the Mayor be requested to write 
to the appropriate Provincial authorities, requesting that motor 
vehicle testing be reviewed to bring it up to the standard which 
prevailed when the City of Vancouver was in operation; and in 
particular, if testing is not now being carried out in respect of 
noise caused by motor vehicles, such practice be instituted. 

- CARRIED. 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

A. Board of Administration, 

GENERAL REPORT, October 20, 1972 

WORKS AND UTILITY MATTERS 

Proposed Bus Routes - 
Champlain Heights (Clause 3) 

MOVED by Alderman Phillips, 

THAT this clause be adopted, and a copy of the Board of 
Administration report be furnished to the related Area Council 
for information. 

- CARRIED. 

Balance of Works and Utility Matters 

MOVED by Alderman Broome, 

THAT Clauses 1 and 2 of the Board of Adninistration report 
(Works and Utility Matters) be adopted. 

- CARRIED. 

BUILDING AND PLANNING MATTERS 

Proposed Heliport - 
555 Great Northern Way 
(Clause 3) 

After considering the details set out in this clause, it was 


(continued) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 

BUILDING AND PLANNING MATTERS 
(continued) 


Proposed Heliport - 
555 Great Northern Way 
Clause 3 - (continued) 

MOVED by Alderman Wilson, 

THAT Finning Tractor & Equipment Co. Ltd. be granted approval 
of a development permit for a limited period of 12 months, on a 
trial basis pending establishment of a policy on heliports by the 
City. 

- CARRIED. 

Balance of Building and Planning Matters 

MOVED by Alderman Bird, 

THAT Clauses 1 and 2 of the Board of Administration report 
(Building and Planning Matters) be adopted. 

- CARRIED. 

FINANCE MATTERS 

Charter Amendments 
(Clause 1) 

After considering this clause dealing with Charter Amendments 
it was 

MOVED by Alderman Broome, 

THAT C?harter Amendments be sought as proposed in Items A to J 
of the Corporation Counsel's report, except that in respect of 
Item 1. B, the Charter Amendment provide for four regular 
consecutive meetings of Council; and in respect of Item 1. E, the 
Charter Amendment not be sought, as proposed. 

- CARRIED. 


MOVED by Alderman Broome, 

THAT approval be given to resubmission of amendments to 
Section 323 (b) (noise control) and control over lodging house 
owners as the same were submitted in 1972 . 

- CARRIED. 


In respect of legislation regarding underground wiring, under 
the Beautif ication Act, and private property connections, it was 

MOVED by Alderman Hardwick, 

THAT this matter be deferred for further study, as proposed 
by the Corporation Counsel. 

- CARRIED. 


(continued) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 

FINANCE MATTERS 
(continued) 


Charter Amendments 
Clause 1 - (cont'd) 


In respect of a Charter Amendment to prohibit the destruction 
of historic buildings, it was 

MOVED by Alderman Rankin, 

THAT the Director of Planning and Civic Development's proposal 
be approved . 

(not put) 

MOVED by Aldemnan Phillips, in amendment , 

THAT the Director of Planning and Civic Development prepare 
a report for council, setting out the various ramifications 
in respect of the matter. 

- CARRIED. 

(The amendment having carried, the main motion was not put.) 


In the matter of seeking legislation to limit the life of 
non-conforming signs, it was 

MOVED by Alderman Hardwick, 

THAT the Corporation Counsel, in consultation with the Director 
of Planning and Civic Development, be requested to draft a 
suitable Charter Amendment and report back. 

- CARRIED. 


B.C. Festival of Sports: 
Appointment of 1973 Festival Chairman 
(Clause 4) 

In considering this matter, it was 

MOVED by Alderman Adams, 

THAT His Worship the Mayor be authorized to appoint the 1973 
B.C. Festival of Sports Chairman. 

- CARRIED. 

(His Worship this day appointed Alderman Sweeney as Chairman.) 

Balance of Finance Matters) 

MOVED by Alderman Hardwick, 

THAT Clauses 2, 3, 5 and 7 of the Board of Administration report 
(Finance Matters) be adopted, and Clause 6 be received for informa- 
tion . 

- CARRIED. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 


B. PERSONNEL MATTERS, 

Supplementary Report, 
October 20, 1972. 

Attendance of Planetarium Staff 
at Planetarium Assoc. of Canada 
Conference - (Clause 1) 


After considering this particular clause, it was 

MOVED by Alderman Bird, 

THAT the recommendation of the Manager of Museums and 
Planetarium, i.e., that four members of the Planetarium staff, 
referred to in the report, be granted leave with pay November 13 
to 17, 1972, inclusive, in connection with this conference, be 
approved . 

- CARRIED. 

Balance of Personnel Matters 


MOVED by Alderman Phillips, 

THAT Clauses 2 and 3 of Board of Administration report 
(Personnel Matters) be adopted. 

- CARRIED. 

C. Marathon Development, King 

Edward Avenue, Arbutus Street, etc. 

The Board of Administration, under date of October 20, 1972, 
submitted the following report: 

'The Corporation Counsel reports as follows: 

"At the Public Hearing held on July 18th, 1972, one of 
the conditions laid down by Council with respect to 
the park development read as follows: 

'(g) The 3.5 acre public park to be first dedicated 
to the City of Vanccuiver and so registered in 
the Lond Registry OJ'fice in accordance with the 
provisions of the Subdivision Control By-law.' 

The term "dedication" with respect to real property has a 
very special meaning: 

(a) it reserves the property to the public use; and 

(b) it does not permit the issuance of a certificate 
of title to the property involved. 

The park in this case splits the development in two, and 
in order to maintain the comprehensive development features, 
various casements will have to be given to Marathon for 
utilities, etc., under the park. For Marathon's protection 
these easements should be registered in the Land Registrv 
Office. 

If the park is "dedicated", there will be no title and 
the easements cannot be registered. Marathon proposes 
that in lieu of "dedication", the park area be conveyed 
as a parcel of land in the usual manner so that a certi- 
ficate of title will issue iu the name of the City. To 
achieve the main object, i.e. that it remain as a park, 
they suggest that a restrictive covenant to this effect 
in favour of the abutting properties be registered against 
the title created. If, in the future, the park were not 
required and a majority of the abutting owners and the 
City agreed, the covenant could be released. (This is an 
advantage over dedication.) This procedure would enable 
Marathon to obtain proper registration of its easements. 
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Marathon Development, King 

Edward Ave., Arbutus St., etc. (cont'd) 

I cannot see that this proposal would prejudice the City's 
interests over the original requirements, and I would 
therefore recommend that coadition (g) aOove stated be 
changed to read as follows: 

♦(g) That the applicant, iMarathon Realty Company Limited, 
enter into an agreement satisfactory to the Corpora- 
tion Counsel to provide, inter alia, for: 

(i) the conveyance of the 3.5-acre site required 
for park purposes to the City; 

(ii) a restrictive covenant by the City to reserve 
the site for p-jrk purposes, subject always to 
discontinuance if agreed to by the City and a 
majority of tha abutting owners; and 

(iii) easements in favour of Marathon Realty for 

utilities and Tuch othei- purposes and at such 
places as may bo satisfactory to the Superin- 
tendent of Par'cs and the City Engineer.'" 

YOUR BOARD RECONKF.NDS that the foregoing report of the Corpora- 
tion Counsel be .Klopted by Council. ' 


MOVED by Alderman Wilson, 

THAT ±'he recommendation of the Board of Administration, con- 
tained in the foregoing report, be approved. 

- CARRIED. 

D. Report of Standing Committee 
on General Purposes 

MOVED by Alderman Broome, 

THAT the report of the Standing Committee on General Purposes, 
dated October 12, 1972, be adopted, except that in respect of 
Procedure on Rezoning Applications, contained on page 5, the 
following be added: 

'it being understood that immediately after the 
various approvals have been obtained, a brief report 
will be made to Council, for information, prior 
to submission of the applications to Public 
Hearings . " 

- CARRIED. 

E. Report of Standing Committee 

on Transportation - Downtown Bus Service 

Under date of October 23, 1972, the Chairman of the Standing 
Committee on Transportation submitted the following report: 

At the meeting of CoutJciL on October 17, during Enquiries and Other Matters, 

REFEREHOE V.'AS MADE TO A COt.i.V.UN I C AT I ON FROt'-THE DoWNTOWN BUSINESS ASSOCIATION 
STATING THAT THE B.C. HyDRO STRONGLY SUSGCSTS THAT THE FARE FOR THE ChRISTMAS 
shoppers bus be set at 100 RATHER THAN Sj- AS PROPOSED IN THE ATTACHED REPORT OF 

THE Standing Committee on Transportation. 

The reasons for increasing the fare to 100 and still obtaining a subsidy 
of 2,000.00 from doth the city mid d.b.a. for a six week trial period are set 

OUT IN THE ATTACHED LETTER DATED 0cTOBEP-^-20tH FROM THE D.B.A. 

(continued) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 

Report of Standing Committee on 
Transportation - Downtown Bus Service 
(continued) 

The Deputy '.'ayor advised Alderman VAlson to raise this matter at the next 

MEET ING OF CoUNCIL. 

I WOULD LIKE TO RECOMMEND, THEREFORE, THAT THE FIVE RECOMMENDATIONS SHOV/N IN 
THE*ATTACHED report be REVISED, AS FOLLOV/S: 

(B) That for this year, on a trial basis, a 
charge of 100 be made upon boarding the bus 
(exact fare). 

(C) Delete and replace v/ith: 

That the City of Vahcouver and the Downtown 
Business Association each contribute 3 2,000.00 

TO THE operation OF SIX WEEK TRIAL PERIOD BUS 
SERVICE PRIOR TO ChR I STMA S- 1 972. " 

* (The Standing Committee on Transportation report, dated September 28, 
1972, referred to, is on file in the City Clerk's office.) 

MOVED by Alderman Wilson, 

THAT the foregoing report of the Standing Committee on 
Transportation be approved. 

- CARRIED. 

CCMMITTEE OF THE WHOLE 

MOVED by Alderman Bird, 

THAT the Committee of the Whole rise and report. 

- CARRIED. 

MOVED by Alderman Bird, 
SECONDED by Alderman Sweeney, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED. 

BY-LAWS 

1. BY-LAW TO AMEND BY-LAW #3575, BEING 

THE ZONING AND DEVELOPMENT BY-LAW (Parcel 
of land bounded by Argyle Drive, Balmoral 
Street and the lane S. of 55th Avenue) 

MOVED by Alderman Phillips, 
SECONDED by Alderman Calder, 

THAT leave be given to introduce a By-law to amend By-law 
No. 3575, being the Zoning and Development By-law, and the By-law 
be read a first time. 

- CARRIED. 

MOVED by Alderman Phillips, 
SECONDED by Alderman Calder, 

THAT the By-law be read a second time. 

- CARRIED. 



(continued) 
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BY-LAWS (continued) 

BY-LAW TO AMEND BY-LAW #3575, BEING 
THE ZONING AND DEVELOPMENT BY-LAW (Parcel 
of land bounded by Argyle Drive, Balmoral 
Street and the lane S. of 55fh Ave, (cont'd) 

MOVED by Alderman Phillips, 
SECONDED by Alderman Calder, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in 
the Chair. 

- CARRIED. 

MOVED by Alderman Phillips, 

THAT the Committee of the Whole rise and report. 

- CARRIED. 

The Committee then rose and reported the By-law complete. 

MOVED by Alderman Phillips, 
SECONDED by Alderman Calder, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED. 

MOVED by Alderman Phillips, 
SECONDED by Alderman Calder, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED. 

(The By-law received three readings.) 

(Aldermen Wilson, Rankin and Hardwick refrained from voting on 
this By-law, not having been in attendance at the relevant Public 
Hearing . ) 


2. BY-LAW TO AMEND BY-LAW #3575, BEING 

THE ZONING AND DEVELOPMENT BY-LAW (N/W 
corner of 66th Avenue and Granville St.) 

MOVED by Alderman Wilson, 
SECONDED by Alderman Calder, 

THAT leave be given to introduce a By-law to amend By-law 
No. 3575, being the Zoning and Development By-law, and the By-law 
be read a first time. 

- CARRIED. 

MOVED by Alderman Wilson, 
SECONDED by Alderman Calder, 

THAT the By-law be read a second time. 

- CARRIED. 


(continued) 
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BY-LAWS (continued) 

BY-LAW TO AMEND BY-LAW #3575, BEING 
THE ZONING AND DEVELOPMENT BY-LAW (N/W 
corner of 66th Avenue and Granville St. 
(continued) 

MOVED by Alderman Wilson, 
SECONDED by Alderman Calder, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in 
the Chair. 

- CARRIED. 

MOVED by Alderman Wilson, 

THAT the Committee of the Whole rise and report. 

- CARRIED. 

The Committee then rose and reported the By-law complete. 

MOVED by Alderman Wilson, 
SECONDED by Alderman Calder, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED. 

MOVED by Alderman Wilson, 
SECONDED by Alderman Calder, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED. 

(The By-law received three readings.) 

3. BY-LAW TO AMEND THE OFFENCE AND 
PENALTY SECTIONS OF SUNDRY 
BY-LAWS OF THE CITY OF VANCOUVER 

MOVED by Alderman Rankin, 
SECONDED by Alderman Bird, 

THAT leave be given to introduce a By-law to amend the Offence 
and Penalty Sections of Sundry By-laws of the City of Vancouver, 
and the By-law be read a first time . 

- CARRIED. 

MOVED by Alderman Rankin, 
SECONDED by Alderman Bird, 

THAT the By-law be read a second time. 

- CARRIED. 

MOVED by Alderman Rankin, 
SECONDED by Alderman Bird, 

THAT Council do resolve itself into Committee of the 
Whole, to consider and report on the By-law, His Worship the 
Mayor in the Chair . 

- CARRIED, 
(continued ) 
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BY-LAWS (cont'd) 

BY-LAW TO AMEND THE OFFENCE AND 
PENALTY SECTIONS OF SUNDRY BY-LAWS 
OF THE CITY OF VANCOUVER (continued) 

MOVED by Alderman Rankin, 

THAT the Coiranittee of the Whole rise and report. 

- CARRIED. 

The Committee then rose and reported the By-law complete. 

MOVED by Alderman Rankin, 
SECONDED by Alderman Bird, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED. 

MOVED by Alderman Rankin, 
SECONDED by Alderman Bird, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal. 

- CARRIED. 

(The By-law received three readings.) 

MOTIONS 

A. Allocation of Lands for Highway 
Purposes; 190 West 2nd Avenue 

MOVED by Alderman Sweeney, 
SECONDED by Alderman Bird, 


THAT WHEREAS the registered owners have conveyed to 
the City of Vancouver, for highway purposes, the 
following described lands: 

1. all that portion of Lot "E", Block 11, District 
Lot 200A, Group 1, New Westminster District, 
Plan 10116, described as follows: Commencing at 
the northwesterly corner of said Lot "E"; thence 
East Eighty (80) feet, following in the northerly 
limit of said Lot "E", thence S75° 53' 20" W, 
81.99 feet, more or less, to intersection with 
the westerly limit of said Lot "E" at a point 20 
feet southerly from the northwesterly corner of said 
Lot "E", thence Nl° 23' 20" W, 20 feet, following 
in the westerly limit of said Lot "E", to the point 
of commencement. The same as shown outlined red on 
plan prepared by A. Burhoe, B.C.L.S., dated August 
15th, 1972, 


(continued) 
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MOTIONS (cont'd) 

Allocation of Lands for Highway 
Purposes: 190 West 2nd Avenue 
(continued) 

AND WHEREAS it is deemed expedient and in the public 
interest to accept and allocate the said lands for 
highway purposes. 

« 

BE IT THEREFORE RESOLVED that the above described lands 
so conveyed be, and the same are hereby accepted and 
allocated for highway purposes, and declared to form 
and constitute portions of highway. 

i 
i 

! - CARRIED. 

B. Closing and Stopping Up: (Lane in 

Block Bounded by Main St., Cordova St., 
Gore Avenue and Powell St. - 
Provincial Courts Building) 

MOVED by Alderman Sweeney, 
SECONDED by Alderman Bird, 

THAT WHEREAS: 

1. The City of Vancouver is the owner of all the streets 

and lanes lying within the limits of the City of 
Vancouver; 

2. The City owns Lots 1 to 27 inclusive. Block 5, District 
Lot 196, Plan 184 and is developing the lands as a 
Provincial Courts site; 

3. The lane in the said block is surplus to the City's 
highway requirements; 

4. The said lots and lane are to be consolidated to form 
one site; 

THEREFORE BE IT RESOLVED that all the lane dedicated by the 

deposit of Plan 184 within Block 5, District Lot 196, 

Plan 184; the same as shown outlined red on plan prepared 

by A. Burhoe, B.C.L.S., dated October 22, 1971, and marginally 

numbered LF5862, a print of which is hereto annexed, be 

closed, stopped up and title taken thereto: and 

BE IT FURTHER RESOLVED that the said closed lanes and said 
lots 1 to 27 be subdivided to form one parcel, 

! - CARRIED. 

1. Distribution and Sale: Power, 
I Light and Gas in Regional Area 

j At the last Council meeting, notice was given by Alderman 


(continued) 
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MOTIONS (continued) 


Distribution and Sale: Power, 
Light and Gas in Regional Area 
(continued) 

Wilson in respect of Distribution and Sale: Power, Light and Gas 
in Regional Area. 

This motion, seconded this day by Alderman Bird and changed 
by agreement, was submitted, reading as follows: 

MOVED by Alderman Wilson, 
SECONDED by Alderman Bird, 

THAT City Council propose to the Greater Vancouver Regional 
District that the Provincial Government be petitioned to turn 
over to the Regional District the distribution and sale of power, 
light and gas in the Regional area. 


Superintendent of Parks 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Bird, 

THAT His Worship the Mayor be requested to forward a letter of 
congratulations, on behalf of the Council, to Mr. S.S. Lefeaux, 
Park Superintendent, on the honour accorded to him in being appointed 
to the membership of the National Capital Commission. 


- CARRIED. 


ENQUIRIES AND OTHER MATTERS 


Alderman Sweeney - 
National Capital 
Commission : 


advised that the Superintendent of Parks 
had been appointed to the National Capital 
Commission in Ottawa. 


- CARRIED 


Alderman Sweeney - 
Tax Certificates 


advised of a communication from Mr. 
Robert J. Brennan, Barrister, complaining 
of delay being experienced in receiving 
tax certificates from the City. 


His Worship directed the letter be 
referred to the Board of Administration. 


Alderman Calder - 
Basement Areas: 
Finishing 


advised that some time ago he had raised 
the matter of obtaining a report on the 
requirements that only a portion of a 
basement area may be finished. Ho 
requested, therefore, that this report 
be forthcoming. 


His Worship directed the matter to the 
Board of Administration. 


Alderman Wilson - 
Vancouver Detoxification 
Centre Society 


advised that the Vancouver Detoxification 
Centre Society was to be heard at a 
meeting of the Standing Committee on 
Health and Welfare on Thursday, October 26. 
In view of the Court of Revision on 
Business Tax the arrangements are in 
question. It is felt to be urgent that 
the Council consider the representations 
from the Society in the near future and 
give further direction. 


cont 'd . 
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ENQUIRIES AND OTHER MATTERS (cont'd) 

Vancouver Detoxification 
Centre Society (cont'd) 


The Alderman was advised that the Standing 
Committee meeting for the purpose has been 
called and should remain unchanged, it 
being understood the Court of Revision 
business may have altered to permit a 
shorter session. 


Alderman Wilson - referred to an earlier resolution of Council 

Tax Relief for Senior some time ago instructing a communication be 

Citizens forwarded to the Secretary of the State 

Legislature of Washington requesting 
particulars of the proposed Constitutional 
Amendment which will prepare the way for a 
"Tax Relief Law for Elderly Citizens". 

The Alderman enquired if such a communi- 
cation had been sent and if not, 
information now be sought. 


His Worship agreed to send a letter 
accord ingl y . 


Alderman Phillips - 
Recreational Site: 
Hastings Street and 
Campbell Avenue 


referred to request from the Chairman of 
the Ray-Cam Recreation Committee that a 
delegation be heard on their proposal re- 
questing a recreational site at Hastings 
Street and Campbell Avenue. 


The Alderman suggested the delegation be 
heard at the same time the Council 's 
report from the Board of Administration 
on the general subject of recreation 
facilities in public housing is under 
consideration . 


The Council agreed accordingly. 


Alderman Phillips - referred to a letter addressed to him 

Participants in Canadian from the 1973 Canadian Figure Skating 
Figure Skating Championships Committee Chairman in 

Championships respect of acknowledging these skating 

championships to be held in Vancouver 
January 15 to 21, 1973. 

It was agreed to give the communication 
to the City Clerk for submission to 
Council at a later meeting. 


Alderman Hardwick - referred to the Wall Street grain 

Wall Street Grain elevator site and pointed out the Park 

Elevator Site Board, and others, have requested this 

property be made available as a park. 

In discussing the matter with Mr. W.G. 
Rathie from the National Harbours Board 
it is advised the property is expected 
to be vacant soon and that he is pre- 
pared to consider an exchange proposal 
with a City street end in the area 
of the new terminal. 


cont 'd 
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ENQUIRIES AND OTHER MATTERS (cont'd) 

Wall Street Grain 
Elevator Site (cont'd) 
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The Alderman requested the Board of 
Administration bear this exchange pro- 
posal in mind when reporting to Council 
on the Wall Street property. 


The Council recessed at approximately 11:00 a.m. to reconvene 'In 
Camera' in the Mayor's Office, following which the Council adjourned 
at approximately 11:45 a.m. 

*** 


The foregoing are Minutes of the Regular Council meeting 
of October 24, 1972, adopted on October 31, 1972. 
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BOARD OF ADMINISTRATION . . .(WORKS) 1 

October 20, 1972 

The following is a report of the Board of Administration :- 

WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 

RECOMMENDATIONS; 


1. CLOSURE OF ESTABLISHED PORTIONS OF CROWN STREET, 

SOUTH OF MARINE DRIVE, BLOCK 9» D.L. 320 - MUSQUEAM PARK 

"City Council on Aiigust 29, 1972 closed the portions of dedicated 
streets required for the assembly of Musqueam Park. Previous planning waa 
to widen Crown Street from 66 feet to 80 feet. Present planning is for 
Crown Street, south of Marine Drive to remain 66 feet in width. The west 
7 feet of City Lots 26 to 31 and S^- of Lot. 33 have been established 
for road and these strips are now surplus to tlie City's highway requirements. 
The of Lot 33 is not in the park site, but if the property is placed on 
the market, the west 7 feet should be part of the sale. 

I RECOMMEND that the west 7 feet of Lots 26 to 31 and the west 7 feet 
of the S-^ of Lot 33 be closed, stopped up and added to the balance of the said 
lots." 

Your Board RECOMMENDS that the foregoing be approved. 


2. UNIVEiRSITY-CHANCELLOR BOUL -JVARD BUS ROUTE ALTERATION 


The City Engineer reports as follows: 

"The B.Co Hydro Transit Division has requested that due 
to the re-design of Chancellor Boulevard and 4.th Avenue, the No. 10 
TENTH-UBC bus service be rerouted via Blanca Street, 4.th Avenue, then 
via the regular route along Chancellor Boulevard. Chancellor Boulevard, 
which has been used by this bus service in one direction from the Blanca 
Street bus loop west to the University of B.C., is to be closed at a 
point west of Blanca Street, As a result, it will now be necessary for 
this bus to proceed in one direction north on Blanca Street from 8th 
Avenue to 4-th Avenue along the existing bus route, and proceed westwards 
approximately two blocks along 4.th Avenue into the University Endowment 
Lands. The return trip is eastward along University Boulevard to Blanca 
Street and the bus loop. Ten buses a day use this one-way routing. 

This portion of 4.th Avenue, between Blanca Street and the 
University Endowment Lands, is not an authorized bus route. There is 
no objection to its usage for this purpose from an engineering stand- 
point. 

To provide appropriate service, two bus stops are required 
along this routing on 4.th Avenue, 

Accordingly, it is RECOMMENDED: 

1. That the B,C, Hydro and Power Authority be permitted to 
route the Chancellor-University bus westward along 4-th 
Avenue from Elanca Street to the University Endowment 
Lands, 

2. That bus stops be authorized on 4.th Avenue at Blanca 
Street and Drummond Drive." 


Your Board RECOMMENDS the foregoing report of the City Engineer 

be adopted. 
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3. PKOIY^SED l.^LTS ROUTES - ,^1 KERR, ,^6 BOUNDARY 
V ri!A:^!rM,A TN HE HGHTS ) 


The City Engineer reports as follows: 

"By letters dated October 12th and 17th, 1972, B.C. Hydro 
Transit Division have made application to introduce, on November 3rd, 
1972, two new services and cancel an existing shuttle bus service in 
the south east sector of the City. (Copies of the letters are 
attached, ) 

The developments now being completed in Champlaln Heights 
require amendments and additions to the existing bus service in the 
area. A revised bus routing and bus stop arrangement for the area has 
been developed and agreed to with B.C. Hydro and this report sets out 
the details and recommends approval of the routes and bus stop arrange- 
ments. 

The present proposal consists of a stage development of the 
ultimate plan in order to provide service to completed homes and those 
that will be completed within the next year. 

PRESENT BUS SERVICE 

Prior to Champlain Heights the homes in the southeast sector 
were adequately served by a shuttle bus service operating in one direction 
from the Joyce Road Loop to 45th Avenue south on Doman Road to 54-th 
Avenue, west on 54th Avenue to Kerr Street and north on Kerr Street to 
4.5th Avenue. There is no changa proposed in the portion from the Joyce 
Road Loop to 4-5th Avenue. The Kerr Street portion of this service fits 
and will be incorporated in the ultimate area service. The Doman Road 
portion does not fit into the ultimate scheme nor does 54-th Avenue. 
While removal of service from these two streets will be less convenient 
to immediate transit patrons who have enjoyed the extra convenience for 
many years, the new arrangement will provide service somewhat more convenient 
than the standard adopted for the City as a whole. 

PROPOSED BUS SERVICE 

The detailed proposal now being presented to Council for 
approval is as follows: 

1. Kerr Road Service 

From 4-5th Avenue by way of Kerr Road to 58th Avenue and 
looping clockwise around 58th Avenue and Rosemont Street back 
to Kerr Road. The southern recovery point of this route will 
be on-street on the north side of Rosemont Street immediately 
west of 58th/Butler intersection. 

2. Boundary Road Service (4-9th Avenue - Imperial routing) 

From 4-5th Avenue by way of Doman Road, 4.9th Avenue, 
4-9th-Imperial Connector to Frontenac Street and looping in an 
ant i -clockwise direction south on Frontenac Street, east on 
Hiirst Avenue and north on Boundary Road back to the 4-9th-Imperial 
Connector. 

The southern recovery point of this route will be on-street 
on the south side of Hurst Avenue, west of Boundary Road. 


C'oni 'c] 
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ROADWAY IMPROVEMENTS 

The streets involved In these routings are adequate with 
the following exceptions: 

1, Frontenac Street from Hurst Avenue to the 4-9th-Iniperlal 
Ck^nnector . 

This is presently a gravel roadway and it will be 
necessary to provide a 20 foot wide 2 inch thick strip 
pavement. The estimated cost for this work is $5,000, 

2, Bus Pull-Off s (Local widening at stops for buses to pull 
off travelled road) 

Because of the heavier traffic volumes on the 4-9th-Imperial 
route it will be necessary to construct 3 pull-offs at an 
estimated cost of $1,500, In accordance with previous cost 
sharing arrangements for bus pull-offs, B,C, Hydro have agreed 
to pay 25% of the cost of these pull-offs. 

Funds are available for this work in the 1972 Streets Capital 
Budget Accoimt #14S/79l6 'Miscellaneous Projects - Unallocated'. 

At this time the traffic voliames are not sufficiently heavy 
on the balance of the transit routings in this area to require bus pull- 
offs, 

3, Bus Stop Arrangements 

The bus stop arrangements on the new routes that have been 
added, are in accordance with the selective stop policy. 
These bus stop arrangements together with the new routes are 
shown on the attached plans number 21K and 26B, 

RECOMMENDATIONS 

It is recommended that: 

1, The bus routings and stops as shown on the attached plans 
#21K and 26B be approved, 

2, The one-way routing and stops on Doman Road between 4.9th 
and 54-th and on 54-th Avenue from Doman Road to Kerr Street 
be discontinued, 

3, Funds be allocated from Account #LiS/79l6 'Miscellaneous 
Projects - Unallocated' for the following purposes: 

(a) paving of Frontenac Street from Hurst Street to the 4.9th 
Imperial Connector, estimated at $5,000. 

(b) for the City's share of 3 bus pull-offs on the 49th- 
Imperial Connector, estimated at $1,125." 

Your Board RECOMMENDS the foregoi^ng report of the City Engineer 

be adopted. 
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BUILDING AND PLANNING MATTERS 

RECOMMENDATION 

1. Alter Gasoline Service Station: 
2590 Gamble Street 


The Director of Planning and Civic Development reports as follows: 

"Shell Canada Ltd. have filed Devi.^lopment Permit Application No. 5941A to 
alter the existing gasoline service station by providing new canopy, new 
pump island, new facia and new exterior finishes on the existing building 
and to alter the existing buildin;? to provide a retail store. 

I 

The development is located in a C-2 Commercial District at the north east 
corner of 10th Avenue and Cambie Street. 

The Gasoline Service Station Policy, as adopted by City Council on October 
of 1968, permits alterations to tlie existing gasoline service station at 
this location. 

Letters have been submii.ted from Che applicant which state: 

'We propose that grocery items will be t;pecif ically excluded from 
the premises and our store wLll be limited to the sale of automotive 

oriented '^f^rnhfndi ie. ' 'Further to your conversation yesterday 

with Mr. J. M. Hine regardin;; the merchandise to be sold from the " 
sales room from the subject unit, we propose to confirm that it will 
be restricted to sale of automotive accc ssories as allowed in the 
Vancouver Zoning and Development By-law. ' " 

The Technical Planning Board and the Vancouver City Planning Commission 
RECOMJ-IEND that Development Pi-jrmit Application No. 59414 be approved in accordance 
with the subnitted application, such plans and InJ ormation forming part thereof, 
thereby permitting the alteration of the existinp, gasoline service station by 
providing new canopy, new pump island, new facia and exterior finishes on the 
existing building and to altcir the exi ;ting building to provide for the retailinp; 
of automotive accessories in accordance, with the ]etters dated August 1st, J 972, 
and August 18th, 1972, from Mr. B. J. Harrington of Shell Canada Ltd., and subject 
to the following conditions: 

1. Prior to the issuaiice of the Development Permit, 

(a) The landscaping on the site is to be first approved to the 
satisfaction of the Director of Planning and Civic Development. 

(b) Revised drawings are to be first fuibmitted to the satisfaction 

of the Director of Planning and Civic Development clearly indicating: 

(i) the location of any outdoor merchandise displays on this site, 
with such being in accordance with the regulations of Section 11 (] 
of the Zoning and Development By-law. 

(ii) the provision on site of a satisfactorily screened location 
for garb,' ge and trr sh. 


2. All landscaping to be provi>led in accordance with the approved 
drawings within s.x (6) mon^ hK from tlic date of any use or occupancy 

of the proposed development and thereai tcr to be permanently maintained 
in good condition. 

3. The development, including i he use of all open portions of the site, 
is to be carried nut and maintained at all times in accordance with 
the approved drawings and S '.ction 11(10) of the Zoning and Development 
By-law. 


cent 'd . 
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Clause #1 continued : 

4. Merchandise to be sold is to be restricted to automotive accessories 
only and to be carried out completely within the enclosed building 
with the exception of those, items permitted by Section 11(10) of the 
Zoning and Development By-law. 

Your Board RECOMMENDS that Development Permit Application No. 59414 be approved 
in accordance with the recoiranendations of the Technical Planning Board and the 
Vancouver City Planning Commission. 

2. Alteration Service Station: 
5749 Main Street 


The Director of Planning and Civic Development reports as follows: 

"Shell Canada Ltd. have filed Development Pei-mit Appliciition No. 58792 to 
alter the existing gasoline sei-vice station on this site to install an 
automatic car wash in the existing most westerly bay and to alter an existing 
free standing sign on the site. 

The site is located between 41r,t Avenue and Ontario Place and on the west 
side of Main Street and is in a C-2 Commei-cial District. 

Five neighbouring property owners were notified of this proposal and there 
were ten letters of objection i-eceived. 

The site is immediately adjacent to one family dwellings. 

The Technical Planning Board and the Vancouver City Planning Commission 
recommend that Development Permit Applica(ion No. 58792 be refused for the 
following reasons: 

'The proposed car wash is considered an unsuitable form of development 
at this location having regard to its location near existing one family 
dwellings.' " 

Your Board RECOMMENDS that Development Permit Application No. 58792 be refused 
in accordance with the reeoiranendatiens of the '1 echnical Planning Board and the 
Vancouver City Planning Commission. 


CONSIDERATION 

3. Proposed Heliport - 

555 Great Northern Way 

The Director of Planning and Civic Development reports as follows: 

"Mr. G.W. Aldcroft for Finning Tractor & Equipment Co. Ltd., has filed 
Developnent Permit Application No. 58324, to use a portion of their 
Head Office site for a heliport. 

The heliport location would be in the north-west corner of the site 
which is on the north side of Great Northern Way. (see APPENDIX A 
location map submitted by applicant). 

The site is within a M-2 heavy industrial district; which district 
schedule provides that, 'an aircraft landing place' is a use which 
-may only be granted by the Technical Planning Board after consultation 
with the Vancouver City Planning Commission. 

Use 

Finning Tractor & Equipment Co. Ltd. have advised that they have purchased 
an Alouette II Helicopter 'to help meet growing customer needs and company 
responsibilities on ccastal and island areas.' The helicopter would be 
'mainly for the use of our sales staff in making customer contacts on 
Vancouver Island and South Coastal Logging Operations. We estimate that 
there will be seven takeoffs and landings per week from the proposed site' . 


cont ' d . 
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Department of Transport - Air Services 

A copy of a letter dated January 28, 1972 from the Department of Transport 

- Air Services has been submitted which advises that 

'This win confirm our appraisal of the proposed helicopter site 
located on the northwest corner of your property at 555 Great Northern 
Way as suitable with minor surface improvements for licencing as a 
private heliport. 

The area under consideration is clear of obstructions and approaches from 
both east and west appear to be possible without undue trespass over 
residential areas. 

It is suggested that before proceeding further into this matter you 
contact the Vancouver City Planning Department for their consideration.' 

Information submitted with the application indicates that the flight 
path to and from the heliport would be in as east-west direction over 
the Great Northern railway yards and approach the heliport from the north. 

Consideration by Technical Planning Board 

The Technical Plcinning Board in considering this Development permit 
application had regard to - flight path as relating to surrounding 
residential dovelopiiiont - possible noise control - overall policy of 
heliports within tiie city. 

Flight Path 

It appeared that the flight path to and from the heliport was 
principally over industrial property with no undue flying over 
residential property. If a private heliport should be permitted 
within the central "industrial area of the city of Vancouver, the 
proposed location was reasonable. 

Noise Levels 

The noise factor causes concern. There would be some noise 
disturbance to residential property. Noise emanating from 
heliports or helicopters do not appear to be controlled in 
the anti-noise bylaws that have been proposed. 

Heliport Study 

The Department of Planning and Civic Development are studying the 
question of heliports within the city to see if recommendations 
can be made to permit heliports in specific areas of the city. 
This study does not have high priority. It will be sometime 
before a report is completed and submitted to City Council for 
consideration. 

It is also believed that the Department of Transport will be 
studying the transportation of goods within the greater Vancouver 
area. It is not knov;n what is the exact nature of the study and 
whether it will include heliport requirements. 


The Technical Planning Board. suggests that consideration be given to granting 
approval to the operation of tlie private heliport in accordance with the 
information submitted by Finning Tractor & Equipment Co. Ltd. for a limited 
period of 12 months only havimi regard to the limited private use of this 
heliport; its location; propos<^d flight path. 

During this 12 month period, the use of this private heliport including noise, 
location etc. can be evaluated. 

Such evaluation can then be considered toqether with the proposed, report on 
heliports to be submitted by the Department of Planning and Civic Development. 


cont 'd . 
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Consideration by the Vancouver City Planning Commission 

The Vancouver City Planning Commission were concerned about noise factors and 
possible adverse affect on apartment development across Northern Way. 

The Planning Commission resolved that it was not in favour of the proposal 
and recommend REFUSAL . 

RECOMMENDATION 

The Technical Planning Board suggests that Finning Tractor & Equipment Co. Ltd. 
be granted APPROVAL of a development permit for a limited period of 12 months 
on a trial basis pending establishment of a policy on heliports by the city. 

However, having regard to the nature of the development and the views of the 
City Planning Commission; the Technical Planning Board submits this matter to 
City Council before making a final decision." 

Your Board submits the foregoing report of the Technical Planning 
Board and the Vancouver City Planning Commission to City Council 
for CONSIDERATION. 


FOR COUNCIL ACTION SEE PAGE(S) ^^I.l^^'^ 
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FINANCE 


MATTERS 


CONSIDERATION 


1. 


Charter Amendments 


The Corporation Counsel reports as follows: 


"During the course of the year I receive various suggestions 
from both members of Council and staff, as to suggested 
amendments to the Charter to effect improvements in the City's 
operations. The following list comprises some suggestions 
which might form the basis of an application to the Private 
Bills Committee next spring: 

A. The City Clerk suggested an amendment which would 
authorize the City to employ voting machines. I believe 
they are under study by the City Clerk but there is no 
existing authority to allow their use. 

B. Section 38 (i) provides that a member is disqualified if 
he misses Council meetings for four consecutive weeks. 
If an Alderman had missed the meetings for three weeks, 
but planned to attend in the fourth week he would end 
up being disqualified if Council had chosen that week 
to be a skip week. The problem would be solved if the 
time was expressed as four regular meetings of Council. 

C. Last year amendments were made to eliminate the require- 
ment for full names with respect to nominations. Sub- 
section (2) of section 46 was omitted and should also 

be amended to conform with the remaining sections. 

D. The Vancouver Tenants Council has suggested that the 
requirement for a statutory declaration supporting a 
complaint regarding omission from the voters' list, as 
set out in section 23, is onerous and should be removed. 
This request seems reasonable and an amendment could be 
made to merely require the grounds of the complaint to 
be set out in writing. 

E. Last year an amendment was made to the Municipal Act 
allowing a member of Council who was not present at a 
public hearing, to vote on the by-law provided he had 
received an oral or written report of the proceedings. 
Such an amendment would be of value in the Charter. 

F. Section 397 provides the conditions under which real 
property, which is exempt from taxation, becomes liable 
to taxation when it loses its exempt status. However, 
the section does not deal with the sale of City property. 
If City property is sold in 1972, it does not become 
taxable until 197 3. In all other exempt situations, it 
becomes taxable from the date of transfer. It would 
seem desirable to amend the section to apply in the same 
way to City property which is sold. 

G. When dealing with the B.C. District Telegraph agreement 
earlier this year. Council decided that consideration 
should be giver to extending the taxing provision of 
section 398 to the telephone company's leased lines. 

If this is desired, the section will require an amendment. 


Cont ' d. . . . 
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CLAUSE NO. 1 (continued) 

H. Over the past many years of the City's history, many 
streets have been widened progressively, by the acquisi- 
tion of portions of adjacent property. Under some of 
the old legislation an anomolous condition arises where 
there is an "island" of privately owned land in the 
middle of the street. The owner has no control over it 
and it is in fact a part of the street system. The 
present method of expropriation is inadequate and im- 
practical. I suggest that a principle as set out in the 
Highway Act might be considered, and that is, where 
public money has been expended in creating a road and 
the road is in fact created, then upon filing a statutory 
declaration in the Land Registry Office the Registrar can 
transfer the title to the City. This would be without 
prejudice to a claim for any due compensation. 

I. The Charter at present provides for payment of interest 
(in expropriation cases) from the date the award is 
handed down. In many cases possession by the City is 
not taXen until after the award is handed down. (Where 
possession is taken prior to the award, one of the terms 
of delivery is that interest be paid from the date of 
transfer) . 

In some respects it seems anomalous to pay interest 
without having possession and Council may wish an amend- 
ment which charges the calculation date for interest 
to the date of transfer of possession. 

J. The City Engin.^er, with respect to City streets, and 
the Superintendent of Parks, with respect to streets 
within the ParJc system, are both authorized to erect 
signs and a violation of the directions on the sign 
constitutes an offence. The Park Board wish to be 
able to confer authority on the Superintendent to 
erect signs, in a similar way, with respect to the 
use of parks other than just the streets in the parks. 
A Charter amendment is needed to give this authority. 

I would be obliged to receive Council's instructions 
on any or all of the above proposals. 

Other suggestions have been made but these all 
require considerable study end review before the extent of 
the amendment needed can be properly determined. In others, 
they involve major policy changes which would require 
detailed consideration by Council. In neither case is it 
likely that any conclusions could be drawn in time for the 
next session. 

Another consideration involves the eventual policy 
approach, in several areas, that may be taken by the new 
Government. 

Matters under this cfitegory include the following: 

I. Underground wiring. Special legislation is needed if 
the municipalities are to undertake the connection on 
private property as a result of undergrounding under the 
new beautif ication Act. This raises many problems of 
compensation costs, etc. and is ordinarily an area 
occupied by the utility company. It would seem more 
sensible that this should be dealt with at the Provincial 
level rather than by a Charter amendment since the 
beautif ication Act is province wide in its application. 


Cont'd. 
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II. The Director of Planning suggested that the City may be 

interested in a Charter amendment to allow it to prohibit 
the destruction of historic buildings. This is a major 
policy matter requiring a greater analysis than could be 
done by Charter amendment. 

He also suggests legislation to limit the life of 
non-conforming signs. This again has ramifications 
which should be thoroughly researched before putting 
forward any proposals." 

Your Board submits the report of the Corporation Counsel 
for the CONSIDERATION of Council. 


RECOMMENDATIONS 


2. Schedule of Rental Rates - The Queen Elizabeth Theatre & Playhouse 
September 1, 1972 to August 31, 1973 

The Theatre Manager reports as follows: 

"Each year the Manager of The Queen Elizabeth Theatre submits 
for Council approval the Schedule of Rental Rates for The Queen 
Elizabeth Theatre and Playhouse for the ensuing twelve months with 
recommended changes. 

This year no change is recommended in the Schedule of Rental 
Rates circulated to City Council except for the change of term to 
September 1, 1972 to August 31, 1973. Rental Rates were increased 
25% effective September 1, 1971. 

The Vancouver Civic Auditorium Board concurs in the Manager's 
recommendation. " 

Your Board RECOMMENDS adoption of the Theatre Manager's report. 


3 . Stage Lighting Control Equipment for The Queen Elizabeth Theatre 

The City Engineer and the Manager of the Queen Elizabeth Theatre 
report as follows: 

"On May 18th, 1971, the Vancouver City Council authorized the 
expenditure of $70,000 for the first phase of a three-year program to 
replace the stage lighting diinmer equipment in the Queen Elizabeth 
Theatre. The program proposed a second year expenditure of $^0,000 for 
additional dimmers and a tliird year expenditure of $90,000 to replace the 
existing control system wii-h a programmable control system capable of 
storing lighting scenes foi; large st.ige productions. 

On December 21, 1971, the Vancouver City Council adopted n 
recommendation of the Board of Administration that the first two phases 
of the project be combined, that the tender submitted by Control Lighting, 
Ltd. be aci-epted and that i.he decision to proceed with Phase III be 
referred for consideration in the 19/3 Supplemental Capital Budget. 

The first two ph.ises of the project are now nearly completed. 
Because of the long (ten month) delivery term for the Phase III equipment 
and the need of installing the equipment in August 1973 when the theatre 
can be readily shut down. It is advisable to place the order for the 
Phase III (equipment immediately. 
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Phase III of this project includes the purchase and installation 
of an integrated control system consisting of a control console, a pre-set 
panel and a memory unit capable of storing and controlling lighting patterns 
for up to four 300-scene performances. 

With the existing manual control panel, two operators are 
necessary for large performances, one to operate the pre-set panel and 
one the control console. Also, each repeat performance requires the same 
setup time since each lighting scene must be manually set on the pre-set 
panel. In addition, the existing panel can control only 90 of the 120 
dimmers now installed. 

The proposed integrated control system will eliminate one operator 
for large shows and will control all 120 dimmers. It will also reduce the 
operator set-up time to zero for repeat performances, because the lighting 
levels for each scene can be stored In the memory unit ready for instant 
recall. With the theatre being increasingly more heavily booked, the ability 
to handle overlapping schedules of large shows will be vital. 

On completion of Phase II there will be a balance of approximately 
$20,000 •unexpended. This balance is a result of a reduction in the 

electrical feeder requirement being provided in Phase II. The initial 
study had indicated that the feeder capacity would have to be increased to 
provide for the increased dimmer capacity; however, subsequent studies 
have shown that the existing feeder duct was already oversized and that by 
allowing a greater diversity factor, the existing feeder duct would be 
adequate. The tendered price for the supply and installation of the Phase 
III equipment is $99,539.18 (includiag Provincial Sales Tax), and the net 
funds required is therefore approximately $80,000. 

The Director of Finance advises that, if approved, the 
additional funds estimated at $80,000 will be provided in the 1973 
Supplemental Capital Budget. 

The City Engineer and the Manager of the Queen Elizabeth Theatre 
RECOMMEND that: 

(a) the sum of $80,000 be approved in advance of the 1973 
Supplemental Capital Budget for the purchase and installation 
of the Phase III equipment. 

(b) the City Engineer be authorized to place an order with Control 
Lighting Ltd. for this equipment." 


Your Board RECOMMENDS the foregoing recommendation of the City 
Engineer and the Manager of the Queen Elizabeth Theatre be adopted. 


::0N SI DERATION 


4 . B. C. Festival of Sporl:s; Appointment of 1973 Festival Chairman 
The City Clerk reports as follows: 

"A letter has been received from the Manager of the B.C. Festival 
of Sports requesting that Council appoint a Festival Chairman who 
will co-ordinate the Festival of Sports in the Spring of 1973. Council 
consideration before October 31, 19 72 is requested. 


Cont'd 



Board of Administration, October 20, 1972 ...... (FINANCE - 5) 


CLAUSE NO. 4 (continued) 

This organization submitted similar requests in 1970 for the 
1971 Festival of Sports and also in 1971 for the 1972 Festival of 
Sports. In this regard Council on October 5, 1971, passed the 
following motion: 

'THAT this appointment be left in the hands of His Worship 
the Deputy Mayor. ' 

(The Deputy Mayor subsequently appointed Alderman Sweeney) " 

Your Board submits the foregoing for the CONSIDERATION of 
Council. 

(Copies of the B. C. Festival of Sports letter is 
circulated to Each Member of Council) 


RECOMMENDATION 

5. Pacific Northwest Section, American Water Works Association 
Conference - Vancouver, B. C. April 11 - 13, 1973 

The City Engineer reports as follows: 

"In 1973 on the above-noted dates, the American Water Works 
Association Pacific Northwest Section Conference will be held at the 
Vancouver Hotel. The City Engineer is the Conference Committee 
Chairman in charge of local arrangements. The cost of providing 
the necessary staff and equipment rentals in order to man the 
Registration Desk, etc. have, in the past, been assumed by the host 
City. It is estimated that this cost will be in the area of $300. 
The expected attendance is approximately 600. 

This Conference was last held in Vancouver in 1966 and, in this 
respect, $300 was provided by the City of Vancouver at that time. 

In order that the Conference Budget planning may proceed, I 
recommend that Council authorize, in advance of the 1973 Budget, 
the expenditure of $300 to defray the 1973 Local Arrangements 
Committee costs, funds to be included in the 1973 Engineering 
Department 'Conference' Appropriation." 

Your Board RECOMMENDS the foregoing report of the City Engineer 
be adopted. 


INFORMATION 

6 . Tender Awards 

The Purchasing Agent reports as follows: 

"In accordance with Council policy, contracts for the following 
supplies were awarded by tlie Board of Administration: 

Sewage Pumping Units 

Grave Liners 

Electric Carts 

L.H.R.M. & L.H.S.M. Shovels 

1200 Snow Shovels 

Traffic Signal Equipment 

Portable Radios 

Streeting Lighting & Traffic Signal Poles 
Copies of the details of thes€> tender awards are circulated." 


Your Board submits the foregoing for the INFORMATION of Council. 
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RECOMMENDATION 

7. Board of Administration - Secretarial Services 

City Council at its meeting of November 8th, 1955 approved a 
recommendation of the Standing Committee on Finance to establish 
a position of C.^erk-Stenograpner III in the Board of Administration. 
Duties at that time were stated to include: 


Assisting the Secretaries to the Commissioners; 
Providing vacation relief to the Secretaries 
to the Commissioners; 

Acting as Secretary to the Administrative Analyst 
to the extent that time was available. 

Since 1955, both Secretaries to the Commissioners have 
experienced a continual increase in the volume of the work 
required, including receiving and making telephone calls, 
arranging meetings, assembling subject material, filing, etc. 

The duties of the Administrative Analyst have also changed during 
the past six years. During a recent review of the duties of 
the existing Clerk-Stenographer III position it was established 
that at least 75% of the working time of that position is engaged 
in stenographic and clerical work for the Administrative Analyst 
as numerous Board reports for Council are prepared by him. 

To meet this change in circumstances, it is recommended that an 
additional stenographic position be established. The proposed 
duties to be: 

Clerk-Stenographer II 

Assisting the Secretaries to the Commissioners with general 
secretarial and clerical duties including reception, 
telephone answering, making appointments for meetings, typing 
memoranda, letters and reports. Other duties include filing, 
collating and copying material and requisitioning office 
supplies . 

Initially to assist in the installation of a revised filing 
system and to be responsible for maintenance of files, cross- 
referencing, indexing, etc. 

Report of the Acting Director of Personnel Services 

I have reviewed the duties and responsibilities of the proposed 
new stenographic position and find them to be at a level of 
difficulty comparable to those of other Clerk-Stenographer lis in 
the City Service. 

I therefore recommend that the position be so classified 
effective when adopted. I further recommend that the position 
be excluded from Union jurisdiction . 

The recommendation has been discussed with the Business Manager, 
M.R.E.U. - he concurs herein. 

Furniture Requirements 

A desk, chair and tyjiewriter will be required. The Purchasing 
Agent has advised that estimated costs are: 


Stono Chair $ 53.00 

Stono Desk 325.00 

Electric Typewriter 590.00 

Total $1058.00 
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Estimate of Costs 


Salary - 2 months - '72 rates 

12 months - '73 rates 
Fringe Benefits 12*2% 


1972 
$ 912 


1973 


$1026 
1068 
$2094 


114 


$5896 
738 
$6634 


Furniture 


$6634 


The Comptroller of Accounts recommends that the required funds for 
1972 be provided from Contingency Reserve. 

There will be no change in the basic duties of the Clerk- 
Stenographer III. 

Summary of Recommendation s 

Your Board RECOMMENDS that: 

(a) An additional position of Clerk-Stenographer II, Pay Grade 10 
($456-535 per month) be established as recommended by the 

Acting Director of Personnel Services. 

(b) Funds for 1972 be provided as recommended by the Comptroller 
of Accounts for salary and furnishings. 


FOR COUNCIL ACTION SEE PAGE(S) 


BOARD OF ADMINISTRATION 


PERSONNEL MATTERS 


SUPPLEMENTARY REPORT OCTOBER 20, 197 2 


CONSIDERATION 

1. Attendance of Planetarium Staff at Planetarium Association of 
Canada Conference 


The Manager of Museums and Planetarium reports as follows: 

"The Planetarium Association of Canada, of which the H.R. MacMillan 
Planetarium and many of its staff are charter members, will be 
holding its 1972 Conference in San Francisco. This will enable it to 
meet at the same time as a number of American planetarium associations. 

It is my recommendation that four members of the Planetarium 
staff, including myself, be given ]eave with pay to attend this 
Conference. All other expenses wi]l be met by the Vancouver 
Museums and Planetarium Association. The members of staff who 
will attend are: 

David A. Rodger Manager, Vancouver Museums & Planetarium 

James F. Wright Planetarium Curator 

Beth Harrison (Mrs.) Planetarium Assistant 

Michael Koziniak Planetarium Technician 

Accordingly, I recommend that these four members of the Planetarium 
staff be granted leave with pay for the period November 13 to 17, 
inclusive . " 

Your Board submits the foregoing recommendation of the Manager 
of Museums and Planetarium for Council CONSIDERATION. 


RECOMMENDATION S 


2. Salary and Classification Review - One Position, Storekeeper II, 

Yards Branch, Planning & Control Division, Engineering Department 

The Acting Director of Personnel Services reports as follows; 

"At the request of the incumbont, I have reviewed the duties 
and responsibilities of the aJjove-named position. 

In 1966, the Cambie Stores and the Union Yard Stores were 
consolidated and located at Manitoba Yards. The Assistant City 
Engineer, Planning and Control Division, reports that the duties 
of this position have increased in complexity and responsibility 
as a result of amalgamation of the two above-mentioned stores 
plus the implementation of a mechanical record keeping system. 

Mr. Levering, prior to 1966, was responsible as Storekeeper II 
for the ordering, receiving, storing and issuing automotive parts 
and tires, and supervising a staff of four subordinates at the 
Union Yard Stores. In 1966, Cambie Stores (primarily serviced 
the Engineering Shops) and Union Yard Stores were consolidated 
and relocated at Manitoba Yards. Mr. Levering assumed the 
responsibility for the new amalgamated stores and staff complement 
increased to six subordinates from a previous level of fcur. 
Since 1966, the equipment and vehicle fleet has increased by 
approximately 7.51, Lhe Parks Boar J aquipiuent a.id vehicles are 
now serviced and maintained by the Planning and Control Division, 
data processing methods have been implemented in the stores 
record systems and staff has increased to eight. These factors 
have altered the duties and responsibilities of this position. 
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My recent review of this position reveals that the incumbent 
performs moderately complex clerical stores work involving order- 
ing, receiving, storing, issuing and being accountable for a 
large variety of automotive parts, tires, equipment, materials, 
parts, tools, and other supplies for Engineering shops. In addition, 
he prepares and approves purchase orders, maintains the computer- 
ized stores records, assists in contract preparation, maintains 
effective liaison with suppliers and factory representatives, 
revises the minimum-maximum stock levels and prepares statistics 
as required. 

My assessment is that the introduction of computerization has 
not increased the complexity of the job and thus a salary 
increase can not be predicated on this. However, it is the 
additional staff, increase in volume of stores, participation 
in contract preparation and approval of purchase requisitions 
that differentiate this position from that of the Storekeeper II 
classification. 

I therefore recommend that it be reclassified to Storekeeper - 
Equipment, Pay Grade 22 ($766-919), (1972 rates) plus two pay 
grades for longer hours (37 1/2 hour week) and in lieu of rest 
periods, effective October 1, 1971. This position is equitably 
compensated at Pay Grade 22 based on internal comparisons. 
Accordingly, I have prepared a new Class Specification No. 112, 
Storekeeper - Equipment to accurately portray the work'being 
performed. 

The estimated recurring annual cost of this proposal determined 
by the increase in the final step in the pay range at 1972 rates 
and including fringe benefits at 10% will be $1,663. 

The Comptroller of Accounts reports that the additional funds 

estimated at $163 for 4 months in 1971 (1971 2nd half rates) 

and $570 for 1972 are available within the 1972 Departmental budget. 

This report has been discussed with the Deputy City Engineer and 
the Business Manager of the Municipal and Regional Employees" 
Union, both of whom concur herein." 


Incumbent 


Present 

CI assif icat ion 


Proposed 
Classification 


Effective 
Date 


E. H. Lovering 



October 1 , 
1971 


for longer hours 
& in lieu of rest 
periods. 


Plus 2 Pay Grades 

for longer hours & 

in lieu of rest periods. 


* Effective range in accordance with Personnel 
Regulation No. 160-1 (a) 


YOUR BOARD 


RECOMMENDS 


that the foregoing recommendation of the Acting 
Director of Personnel Servic«!S be adopted. 
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3. Leave of Absence Without Pay - Mrs. Joy Little, Department of 
Social Planning/Community Development 

The Director of Personnel Services reports as follows: 

"Mrs. Little, Clerk Stenographer III, because of her health and 
for personal reasons requests leave of absence without pay for one 
year effective October iHt, 1972. 

If this leave is granted, it will be with the understanding that 
her present position will be filled on a permanent basis. 

If she wishes to return to the employ of the City of Vancouver 
she will be certified foj- only those vacant positions for which she 
is qualified providing such positions are available and, she is 
selected to fill the existing vacancy. The Personnel Services 
Department should be notified by Mrs. Little, one month prior to 
the expiry date of the leave of absence, whether or not she wishes 
to return to City employ€;ment . 

As this arrangement would not cause any inconvenience to the 
City and, as the Municipal and Regional Employees Union agree to 
the above terms of Mrs. liittle's return to City employment, I 
recommend approval of hei' request." 

Your Board RECOMMENDS that the foregoing recommendation of the 
Director of Personnel Services be adopted. 


FOR COUNCIL ACTION SEE PAGE(S) 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 


ON GENERAL PURPOSES 


October 12, 1972. 


A meeting of the Standing Conunittee of Council on General 
Purposes was held in No . 1 Committee Room, City Hall, on Thursday, 
October 12, 1972, at approximately 9:30 a.m. 

PRESENT: Alderman Broome (Chairman) 

His Worship the Mayor 

Aldermen Adams, Bird, Phillips, Rankin, 
Sweeney and Phillips 

ABSENT: Alderman Linnell (Leave of Absence) 

Alderman Calder 
Alderman Hardwick 

CLERK TO THE 

COMMITTEE M. James 

Adoption of Minutes 

The Minutes of the meeting held July 20, 1972, were adopted. 

The following recommendations of the Committee are submitted to 
Council . 


RE COMMENDAT I ONS 


1. Discretionary Powers to 

Board of Administration and 
Department Heads 

On August 1, 1972, Council adopted the following recommendation 
of this Committee: 


"THAT the Department Heads be asked to report to Council 
through the Board of Administration, advising the areas 
where discretionary powers might be given to either the 
Department Heads or the Board of Administration." 

Under date of October 11, 1972, the Board of Administration sub- 
mitted a report entitled "Report of Department Heads Advising the 
Areas Where Discretionary Powers Might Be Given." 

The report listed in detail suggestions submitted by various 
Department Heads, and gave the Board of Administration's comments 
and recommendations on these departmental suggestions. 

The following is a list of the suggestions submitted by the 
various departments, with your Committee's recommendation following 
each of the items, as listed. 
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General Purposes - 2 - October 12, 1972 

Transfers of Budget Appropriations: 
Categories of Salaries New and 
Non-recurrinq , Operating, Maintenance 

RECOMMENDATIONS : 

That the Director of Finance assume responsibility for approving 
transfers of appropriations 

(a) for minor items under $500 

(b) for replacement of equipment, on certification 
by the Purchasing Agent, City Engineer, City 
Electrician, Assistant Director of Construction 
and Maintenance, that 

(1) the equipment cannot be repaired, or 

(2) the cost of repairs is uneconomic when related 
to the age of the equipment and the new 
replacement cost. 

Late Report Processing 

RECOMMENDATION 

The handling of late reports remain with the Chairman or 
Board of Administration, as they have full knowledge of 
the circumstances . 

Entertainment of Visitors 

RE COMMENDAT I ON 

That no change be made in present procedures. 
Services of Specialists 
RECOMMENDATION 

That no change be made in present procedures. 

Attendance: Training Courses, 
Conferences, Seminars, etc. 

RE COMMENDAT I ON 

No change in policy at this time. 
Renewal of Existing Leases of Highway 
RE COMMENDATI ON 

That the authority for the renewal of existing leases be 
delegated to the Corporation Counsel and City Engineer, the rental 
to be in accordance with the recommendation of the Supervisor of 
Property and Insurance and to be reviewed every five years. 

(continued) 
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Minutes of Authorization - 
up to $5,000 

RE COMMENDAT I ON 

No change at the present time. 

Unspecified Projects - Capital 
Budgets - over $5,000 

RE COMMENDAT I ON 

No change at the present time. 
Adjustments in Capital Appropriations 
RECOMMENDATION 

That authority to approve minor appropriation adjustments 
(i.e., minor adjustments not greater or less than 155^ of the Estimate 
or $5,000), upon job completion or at the end of the fiscal 
year, be delegated to the Departmental Head and the Comptroller 
of Accounts. 

Approval of Tenders 

RECOMMENDATION 

That the Board of Administration be granted authority to 
approve tenders that give the highest value up to $100,000 
and that the awarding of street lighting and street paving, 
curb and gutter and sidewalk contracts be included. 

Further recommended that the Department Head and Purchasing 
Agent be authorized to approve 'low bid' tenders up to an amount 
of $50, 000. with the Purchasing Agent reporting periodically to 
Council on those items awarded. 

Calling for Tenders in Advance of 
Final Approval of the Project 

RECOMMENDATION 

That authority be granted for the calling of tenders in 
advance of final approval of the tender project subject to 
the provision that such tender call be only commenced after 
the project has been approved in principle by Council, and 
subject to the tender call being completed in such a way 
that tenderers would be advised that projects tendered upon 
are subject to final approval of the projects by Vancouver 
City Council. 

Release of Easements or Rights of 
Way as Charges Against Property 

RECOMMENDATION 

That this proposal be adopted and that a committee, comprising 
the City Engineer and the Corporation Counsel, be established 
pursuant to Section 161 of the Vancouver Charter, and that the 
Corporation Counsel submit a formal resolution for adoption 
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Release of Easements or Rights of 

Way as Charges Against Property (cont'd) 

by Vancouver City Council to establish this committee. 

Approval for Members of the Fire 
Department to Work for Others Whose 
Sick Leave Credits Have Expired 

RE COMMENDAT I ON 

That the Director of Personnel Services may grant approval 
when so recommended for members of the Fire Department to 
work for others whose sick leave credits have expired, when 
so recommended by the Fire Chief. 

Provincial Fire Advisory 

Meetings - Attendance of the Fire Chief 
RE COMMENDAT I ON 

That the Board of Administration be authorized to authorize 
the attendance of the Fire Chief at Provincial Fire Advisory 
meetings . 

Courses for Fire Fighters 

RE COMMENDAT I ON 

That no change be made at the present time. 
Leave of Absence Without Pay 
RE COMMENDAT I ON 

That Personnel Regulation 130-3 be revised to allow the 
Director of Personnel Services authority to grant leave 
of absence without pay, for periods not exceeding six months, 
all other requests for leave of absence without pay exceeding 
six months to be referred to the Board of Administration. 

"No Change" Classification Reports 

RE COMMENDAT I ON 

That where the Director of Personnel Services reports a 
"No Change" in salary or classification, these be handled in 
memo form by the Director of Personnel Services to the 
Department Head, and to the union, the memo outline the 
analysis had confirmed that the existing classification and 
salary is correct and an explanation. If the union indicates 
disagreement to the Director of Personnel Services, discussions 
continue and no change be made . Recourse to the "Joint 

Committee or Referee to continue". 

Downward Reclassifications 

RE COMMENDAT I ON 

No change in present policy. 
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Reclassifications 


RE COMMENDAT I ON 


That Personnel regulation 195-1 (f) be revised to grant the 
Board of Administration authority to approve reports with 
retroactive dates to one year. 

Higher Starting Salary 

RE COMME NDAT I ON 

Where no other existing City employees are affected by a 
higher starting salary, the Board of Administration be 
granted authority to approve such higher starting salary. 

Deferred Vacations 

RE COMMENDAT I ON 

That the Director of Personnel Services be granted authority 
to approve requests for deferred vacations up to a maximum 
of ten working days, requests for deferment of vacation in 
excess of ten working days be referred to the Board of 
Administration . 

Personnel Regulations 

RE COMMENDAT I ON 

That where regulations require revision as a result of 
established policy through Union contract or Council 
resolution, authority be granted to the Director of Personnel 
Services to approve the necessary procedure, subject, however, 
to the provision that where a new personnel regulation or 
change in regulation establishes a new policy which has not 
been approved by Vancouver City Council, it shall be submitted 
to Council for approval. 

Procedure on Rezoning Applications 

RECOMMENDATION 

That authority be granted for the submission of rezoning 
applications which have been approved by both the Technical 
Planning Board and the Vancouver City Planning Commission 
direct to Public Hearings, after approval of the Rnard of 


Admini stration . 


AMENDED 

StE PAG2 — 

no 


Display Advertisement - Public Hearings 


RECOMMENDATION 


That responsibility for placement of all advertisements for 
any department be vested in the City Clerk. 


(continued) 
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Consultants/Temporary Staff - Civic Development Division 

RECOMMENDATION 

No change in present policy. 
Discretionary use of Purchase of Outside Accoimt (POSER) 

RECOMMENDATION 

No change in present policy. 
Discretionary use of annually approved Research Budget 

RECOMMENDATION 

No change in present policy. 
Petty Cash Fund for Coffee etc. 

RECOMMENDATION 

No change in present policy. 
Board "reporting on minute details" 

RECOMMENDATION 

No change in present policy. 
Delay in submission of reports 

RECOMMENDATION 

That this topic be referred back to the submitting department 
for further information, if any. 

Health Department - Appointment of Technical and Professional Personnel 

RECOMMENDATION 

That this matter be referred to the Board of Administration 
for a further report. 

Health Department - Purchase of Supplies 

RECOMMENDATION 

No change in present policy at this time and the Medical Health 
Officer and the Purchasing Agent be instructed to investigate 
the present purchasing arrangements used by the Engineering 
Department. 

Auto Allowances 

RECOMMENDATION 

No change in present policy. 
Health Department - Contract Services 

RECOMMENDATION 

No change in present policy. 
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Health Department - By-Law Exemption 
RECOMMENDATION 

That the Medical Health Officer in consultation with the 
Corporation Counsel review the topic for report to Council 
in the normal manner. 

Departmental Commimications with the Board of Administration 

RECOMMENDATION 

No change in current practice. 
Departmental Communications with Vancouver City Council 
RECOMMENDATION 

Agreement in general principle that the Board of Administration 
attempt to organize meetings with appropriate groupings of 
Department Heads with Vancouver City Council. 

Your Committee after completing the review of the Report of the 
Board of Administration 

RECOMMENDS that all Department Heads be advised that where a recommendatior 
for "no change" was made in connection with the Items in the Board of 
Administration Report and the Department wishes to make further repre- 
sentation to the Committee, arrangements will be made by your Committee 
to hear such representations at a future meeting. 

2. Assistant for the Board of Administration 

On July 20, 1972 your Committee tabled the following resolution 
for a subsequent meeting 

"That if the Board desires an Assistant, approval in 
principle be given". 

At this present meeting of your Committee the above quoted 
resolution was raised from the table and after discussion your Committee 

RECOMMENDS that if the Board of Administration requests additional 
assistance the Board of Administration report to Council as per the 
usual policy from time to time. 


3. Mail addressed to the Mayor and Members of Coiancil 

On August 1, 1972 Council adopted the following recommendation 
of your Standing Committee 

"(c) that the City Clerk be requested to report on the 
following resolution which was tabled at this meeting 
'that all mail addressed to the Mayor and Members of 
Council be circulated to Council, except those matters 
which can be routinely carried out by the Department 
Heads, and the Board of Administration By-Law be 
amended accordingly." 

Under date of October 10, 1972 the Board of Administration 
and the City Clerk submitted a procedure which they suggest be substituted 
for the policy established by Council in 1964. 


(continued) 


standing Committee on 

General Purposes - 8 - October 12, 1972 


After reviewing the proposed procedure your Committee 

RECOMMENDS that the following be a guide and general direction from 
Council to be observed in dealing with correspondence addressed to 
City Council: 

"1. Letters which raise matters which, in the opinion of the 
City Clerk, confirmed by the Board of Administration, 
require a report from a chief officer or officers, shall 
be circulated to Council with a notation on the Council ' s 
copies to the effect that the City Clerk has asked for 
a report from the officials for submission to Council. 

2. Letters which raise matters which, in the opinion of the 
City Clerk, can be handled by chief officers within the 
administrative procedures be circulated to Council with 
a notation to the effect the matter has been referred to 
a chief officer, who has agreed he is the Department Head 
concerned, for action by him. In these cases the correspondent 
will be advised the Department Head will deal with the letter. 

3. Delegation Requests: 

These shall be submitted directly to Coimcil as correspondence 
or embodied in a report in those cases where officials are 
reporting in the normal course. 

4. Letters of an abusive nature or crank letters shall be 
circulated to members of Council or at the discretion of 

the City Clerk, filed and the Council notified of the receipt 
of such letters. 

5. Letters which raise matters of urgency be placed on the agenda 
of Council imder correspondence, where the Mayor so orders. 

6. Certain formal types of letters such as invitations, 
proclamations, information from senior governments, be 
placed on the agenda of Council imder correspondence with 
the approval of the Mayor. 

7. Other kinds of letters be circulated to members of Council 
with a notation that it is being circulated for their 
information in order that any member who wishes, may raise 
the subject at a Council meeting. " 

4. Request for additional Street Sweeper - 1972 Budget 

Under date of September 22, 1972, the Board of Administration 
submitted a report of the City Engineer re the need for an additional 
street sweeper. At its meeting on September 26, 1972 Coimcil referred 
the report of the City Engineer to your General Purposes Committee. 

Your Committee had before it the report of the City Engineer 
and the Deputy City Engineer gave your Committee a report reference 
on the general situation and gave information on the street cleaning 
functions of the City of Vancouver related to other cities and 
related to previous years in the City of Vancouver. 

The Deputy City Engineer also advised that in his opinion the 
overall costs of street cleaning must be considered rather than the 
single item of the cost of street sweeping as there were connecting 
factors between such items as leaf removal and catch basin cleaning, 
street sweeping and storm sewer cleaning. 


(continued) 
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After receiving the information from the Deputy City Engineer 
and considering further the report of the City Engineer your Committee 

RECOMMENDS the purchase of one additional mechanical street sweeper 
at an estimated cost of $22,000.00, funds to be provided from 
contingency reserve. 

The meeting adjourned at approximately 11:00 a.m. 


FOR COUNCIL ACTION SEE PA6E(S) .....i 
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CITY OF VANCOUVER 

SPECIAL COUNCIL MEETING 

A Special meeting of the Council of the City of Vancouver was 
held on Thursday, October 26, 1972, in the No. 1 Committee Room, 
at approximately 10:00 a.m., to consider a by-law to amend the 
Vancouver Rental Accommodation Grievance Board by-law. 

PRESENT: Deputy Mayor Alderman Sweeney 

Aldermen Adams, Bird, Broome, Calder, 

Hardwick, Phillips, Rankin and 
Wilson 

ABSENT: His Worship the Mayor (Civic Business) 

Alderman Linnell 

CLERK TO THE COUNCIL : D. H. Little 

1 , AMENDMENT TO VANCOUVER RENTAL ACCOMMODATION 
GRIEVANCE BOARD BY-LAW 


MOVED by Aid. Adams, 
SECONDED by Aid. Broome, 

THAT leave be given to introduce a By-law to amend By-law 
No. 4448, being the "Vancouver Rental Accommodation Grievance Board 
By-law" and the By-law be read a first time. 

- CARRIED 

MOVED by Aid, Adams, 
SECONDED by Aid. Broome, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid, Adams, 
SECONDED Aid. Broome, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Deputy Mayor 
in the Chair, 

- CARRIED 

MOVED by Aid, Adams, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete, 

MOVED by Aid , Adams, 
SECONDED by Aid, Broome, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid, Broome, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED 

(The By-law received three readings) 

2, Proposed Alterations to 
Swangard Stadium Grounds 

Reference was made to an article in the Vancouver Sun on 
October 25, 1972, pointing out changes proposed to the Swangard Stadium 
grounds in preparation for the Canada Games and that such changes 
will result in the closing of the Stadium between December 1, 1972, 
and August 1, 1973, 

cont ' d . , , . 
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Proposed Alterations to 

Swangard Stadium Grounds (cont'd ) 

MOVED by Aid. Rankin, 
SECONDED by Aid. Broome, 

THAT the Vancouver City Council, in the strongest possible 
terms, protest to the joint Burnaby- Vancouver Swangard Stadium 
Committee in regard to the proposal to make any alterations to the 
Swangard Stadium field and particularly since such alterations 
will result in an extended closure of the Stadium, possibly from 
December 1, 1972 to August 1, 1973 when the Canada Games will open 
and for which such alterations are being advanced. The Vancouver 
City Council emphatically sets out its opposition to any such 
arrangements ; 

FURTHER THAT a copy of this resolution be forwarded to the 
Canada Games Committee, the Vancouver Park Board and the Burnaby 
Parks Commission. 


- CARRIED UNANIMOUSLY 


The Special Council meeting adjourned at approximately 


10:10 a.m. 


*** 


The foregoing are Minutes of the Special Council meeting 
of October 26, 1972, adopted on October 31, 1972. 
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CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 


A Regular meeting of the Council of the City of Vancouver 
was held on Tuesday, October 31, 1972, in the Council Chamber, at 
approximately 9:30 a.m. 

PRESENT: His Worship the Mayor 

Alderman Adams, Bird, Broome, Calder, 
Hardwick, Linnell, Phillips, Rankin, 
Sweeney and Wilson 

CLERK TO THE COUNCIL : R. Thompson 

PRAYER 

The proceedings in the Council Chamber were opened with 
prayer . 

ADOPTION OF MINUTES 

(a) MOVED by Alderman Broome, 
SECONDED by Alderman Bird, 

THAT the Minutes of the Regular Council Meeting (with 
the exception of the 'In Camera' portion), dated October 24, 
1972, be adopted. 

- CARRIED. 

(b) MOVED by Alderman Hardwick, 
SECONDED by Alderman Bird, 

THAT the Minutes of Special Council Meeting, dated 
October 26, 1972, be adopted. 

- CARRIED. 

COMMITTEE OF THE WHOLE 

MOVED by Alderman Broome, 
SECONDED by Alderman Linnell, 

THAT the Council resolve itself into Committee of the Whole, 
His Worship the Mayor in the Chair. 

- CARRIED. 

DELEGATIONS AND UNFINISHED BUSINESS 

1 . Indigent Burials 

The Council further considered tenders received to provide 
indigent burial service and, in this regard, noted Board of 
Administration reports dated: 

Suptember 29, 1972 (Social Service and Health Matters), 
October 13, 1972 (Social Service and Health Matters), 
October 27, 1972. 

Representatives of the following companies were heard: 


(continued) 
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Indigent Burials 
(continued) 

B.C. Funeral Service and 

Kearney Funeral Directors, (Mr. Owen, Barrister) 

First Memorial Services Ltd., (Mr. Peterson, Barrister) 

Glenhaven Memorial Chapel Ltd. (Mr. Loewen - Brief file 

On October 3, 1972, a motion by Alderman Sweeney on 
this matter was tabled, pending further information. This motion, 
therefore, was resubmitted at this time, as follows: 

MOVED by Alderman Sweeney, 

THAT a contract be entered into with the Vancouver group of 
undertakers, represented by Mr . W. S. Owen, to provide the indigent 
burial service for the City, for a period of twelve months, based 
on the letter from the Kearney Funeral Directors, dated October 2, 
1972, in which a previously proposed contract is referred to as a 
'standing offer'. 

- LOST. 

I A recorded vote was requested and the record, therefore, is 

■ as follows: 


FOR THE MOTION 

Alderman Sweeney 
Alderman Wilson 
Alderman Bird 
His Worship the Mayor 
Alderman Adams 


AGAINST THE MOTION 

Alderman Broome 
Alderman Linnell 
Alderman Rankin 
Alderman Hardwick 
Alderman Phillips 
Alderman Calder 


(Lost) 

MOVED by Alderman Linnell, 

THAT the Board of Administration be requested to call for new 
tenders for this service, based on specific specifications. 

- CARRIED. 


Delegation Matterg 

The Council noted that the following delegations were deferred, 
to be heard at a future meeting: 

Jericho Park Committee Jericho: 38 Acres 

(Mr. D. Gray-Grant) 

(Mrs. M. Baker 

( 

(Jericho Tennis Club Jericho Tennis Club Air 

( (Mr. White) Supported Structure. 

In respect of the Jericho Park Coinmittee, Mr. D. Gray-Grant 
has asked that the delegation be heard at 2:00 p.m. next week. 
The Council felt, however, that the City Clerk should make the 
required arrangements for November 7, 1972, but at the convenience 
of the Council. 

(continued) 
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Delegation Matters (continued ) 

In respect of the Jericho Tennis Club matter, the Council 
agreed that the delegation be heard next week, as requested. The 
Board of Administration report thereon will be resubmitted at that 
time . 

Unfinished Business 

Grant Request: Khalsa Diwan Society 
(Sikh Temple Community Centre) 

In accordance with the request received from the Director 
of Social Planning/Community Development, and on the understanding 
the Society is in agreement, the Council deferred consideration 
of this grant request pending receipt of the report of the 
Director of Social Planning/Community Development in connection there- 
with. 

COMMUNICATIONS OR PETITIONS 

1. Tour Arrangements for Competitors: 

1973 Canadian Figure Skating Championships 

Council considered the request from the Chairman of the 
Registration Committee, re the 1973 Canadian Figure Skating 
Championships, to be held January 15 to 21, 1973, enquiring with 
respect to suitable recognition of the participants. 

MOVED by Alderman Phillips, 

THAT free passes be arranged for the participants in these 
championships, to attend the Centennial Museum and Bloedel 
Conservatory . 

- CARRIED. 

2. First National Tri-level 
Conference 


MOVED by Alderman Wilson, 

THAT, pursuant to the invitation from the Chairman, Joint 
Municipal Committee on Intergovernmental Relations (CFMM) , His 
Worship the Mayor be authorized to attend the conference and pre- 
conference meetings, to be held in Toronto, re First National 
Tri-level Conference, November 18 - 21, 1972. 

- CARRIED. 

3. Rates of Pay for 

Certain Election Staffs 

The City Clerk submitted a communication, dated October 27, 
1972, attaching a schedule of rates of pay for the following 
election staffs: 

Supervisor, D.R.O., Assistant D.R.O., 
Clerks and Counters . 

MOVED by Alderman Bird, 

THAT the schedule of rates of pay, proposed by the City 
Clerk, for certain election staffs set out therein, be approved, 
the additional funds required over budget, in the amount of 
approximately $5,000, to be provided from finance contingency 
account. 

- CARRIED. 

(schedule on file in City Clerk's office.) 
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A. Board of Administration, 

GENERAL REPORT, October 27, 1972 

WORKS AND UTILITY MATTERS 

Removal of Parked Cars 
During Snow Removal Operations 
(Clause 1) 

MOVED by Alderman Broome, 

THAT this clause be adopted; and 

FURTHER, THAT in future and if legally possible, the Board 
of Administration handle such matters as an administrative function. 

- CARRIED. 

Balance of Works and Utility Matters 

MOVED by Alderman Phillips, 

THAT Clauses 2 to 6 of the Board of Administration report 
(Works and Utility Matters) be adopted. 

- CARRIED. 

SOCIAL SERVICE AND HEALTH MATTERS 

Social Allowance - Christmas Bonus 
(Clause 1) 

MOVED by Alderman Rankin, 

THAT consideration of this clause be tabled, and in the 
meantime, the Director of Welfare and Rehabilitation communicate 
with the Minister of Rehabilitation and Social Improvement with 
the request that the Christmas bonus for each head of family 
be raised from $10 to $20, and the bonus for each single person 
be raised from $4 to $6. 

- CARRIED. 

BUILDING AND PLANNING MATTERS 

Development Permit Application #59581 - 
At Variance with West End Policy Guidelines 
(Clause 2) 

In considering this clause, a communication was noted from 
the Citizens Council on Civic Development (CCCD) , enclosing a 
resolution supporting Recommendations 2 and 3 of the Director of 
Planning and Civic Development report, contained in this clause, 
but rejecting Recommendation 1 dealing with the processing of the 
development permit application referred to in respect of 
construction of an apartment building. 

MOVED by Alderman Phillips, 

THAT Recommendations 2 and 3 of the Director of Planning 
and Civic Development report, contained in this clause, be 
adopted. 


- CARRIED. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

BUILDING AND PLANNING MATTERS 
(continued) 

Development Permit Application #59581 - 
At Variance with West End Policy Guidelines 
(Clause 2) - continued ^ 

MOVED by Alderman Phillips, 

THAT Recommendation 1 of the Director of Planning and Civic 
Development report, regarding processing of Development Permit #59581, 
be tabled for one week, to obtain further information from the 
Director of Planning and Civic Development in respect of this develop- 
ment permit. 

- CARRIED. 

(Aid. Wilson voted in the negative.) 
MOVED by Alderman Wilson, in amendment , 

THAT the words 'for one week' be struck from the motion of 
Alderman Phillips, and the following be substituted therefor: 

'until later this day'. 

(not put) 

(The motion of Alderman Phillips was put and CARRIED.) 
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Balance of Building 
and Planning Matters 


MOVED by Alderman Broome, 

THAT Clause 1 of the Board of Administration report 
(Building and Planning Matters) be adopted. 


- CARRIED 


The Council recessed at approximately 10:45 a.m. and following 
an 'In Camera' meeting in the Mayor's Office, reconvened in open 
session at approximately 11:30 a.m., with the same personnel 
present except that at the commencement only, the Deputy Mayor was 
in the Chair. 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

GENERAL REPORT continued : 

LICENSES AND CLAIMS MATTERS 

Dog License Fees (Clause 1 ) 

MOVED by Aid. Phillips, 

THAT this clause be adopted; 

FURTHER THAT the license fee for unspayed female dogs be 
increased from $10 to $15. 

- CARRIED 

MOVED by Aid. Phillips, 

THAT the question of the advisability of additional staff 
in connection with the dog control problem be referred to the Board 
of Administration for report to Council. 

- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

LICENSES AND CLAIMS MATTERS (cont'd ) 

Pollution Control Inquiry (Clause 2) 

MOVED by Aid. Bird, 

THAT Clause 2 of the report of the Board of Administration 
(Licenses and Claims matters), be adopted. 

- CARRIED 

FINANCE MATTERS 


MOVED by Aid. Broome, 

THAT the report of the Board of Administration (Finance matters) 
be adopted. 

- CARRIED 


B. PROPERTY MATTERS 

MOVED by Aid. Broome, 

THAT the report of the Board of Administration (Property matters) , 
dated October 27, 1972, be adopted. 

- CARRIED 

C, Transit Study 'Existing Transit 
Operations - Downtown Vancouver 1970 ' 

The Board of Administration, under date of October 27, 1972, 
submitted the following report: 


' The City Engineer reports as follows: 

"On September 14., 1971, when dealing v.'lth a progress report 
on the 1970 Transit Operations Study, City Council passed the following 
resolution: 


' ITEM A 

Request the Police Coiranission have the Chief Constable, 
in conjunction with the City Engineer, assess the 
effectiveness of rush hour enforcement policy after 
a six-month period. 


ITEM B 

Request the B.C. Hydro mid Power Authority review 
their schedule udhcroncc and supervision procedures 
after a six-month operation period. 


ITEM C 

Review the matter of additional staff for a continuing 
transit study team in six months' time. ' 

This report deals with the above-requested reviews. Submission 
of this report to Council has been delayed because of the backlog of work 
brought about by the civic labour problems encountoi^ed dui^ing Mriy and 
June of this year. For Council's information, copies of recent communica- 
tions from B,C, Hydro (Metropolitan Transit Lines) .'nid Boju'd of Police 
Comniissionors pertinent to Items A, B and C above are .itt.achod. 

A - FJJFORCEMENT POLICY ON /4.:00 r,M. - 6:00 P.M. RUSH HOUR llESTRICTIONS 

The attached coiiUKunlcation from the Board of Police Commissioners 
indicates that more effective enforcement of the rush hour piu:king 
regulations has been achieved by reducing the size of enforcement 
zones, assigning tow trucks to specific zones, and adjusting work 
schedules to enable the assignment of additional traffic members to 
rush hour enforcement. In view of these additional measiu-es no 
further action is suggested at this time. 


cont 'd , 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


Transit Study 'Existing Transit 
Operations - Downtown Vancouver 1970' 
continued : 


■ B - ADHERENCE AW SUPERVISION - B.C. HYDRO SCHmULES 

The B.C. Hydro have instituted certain ineasures for imp^ovirp 

schedule adherence and are explorinf^ further possibilities to install 

electronic hardwfire on the buses which would be of assist^mce in 
improved scheduling of transit by computer. 

Comment - In view of these additional nieasui-es no further 
action is suggested at this tiino. 

C - AUDIT TO"', AT., STAJF FOR AN ON-GOING TRANSIT STWY. TEAM 

On November 10, 1970, when dealing with iipecific reco)xniendations 
of the report 'lidsting Transit Operations - Downtovm Vancouver 1970', 
Council approved the matter of adding one staff Ecmber for the on- 
going transit study program, subject to an additional member also 
being provided by B.C. hydro aiid Power Authority. 


Comments -• The attached commiitiication from B.C. Hydro 
indicates that tliey do not wi.?>h to provJde additionaJ. staff 
exclurively for Vancouver's tr;insit problems In view of the 
possible transit tclce-over by the Region.'il District. 

Because the bus system in Vancouver is designed so that 
practically all routes go into or pass through the downtown area, the 
greatest congestion and delay to vehicles will continue to be in the 
downtown area and on the approaches to the domitown area. It was because 
of this situation and the numerous 'ad hoc' suggestions for improvements 
by various groups that the 1970 joint study of bus operation was 
authorized. 

There is continuing concern being expressed by various groups 
and further suggestions for improvements are now being submitted. 
Specifically, the Standing Committoe on Transportation heard a delegation 
and brief from the Amalgamated Transit Union entitled 'Immediate Improve- 
ments to the Bus Syrstem in Vancouver'. In this brief there was a propovsal 
to 'institute reserved curb lanes for buses only during the rush hours, 
on Hastings, Granville, Main and Kingsway, and see to it that they are 
enforced'. In addition^ the Engineering Department has received a 
separate submission with many unrelated suggestions for improvements at 
specific locations in the downtown area. 

Therefore, if Council wishes to take an active part in 
examining the range of opportunities for improving the transit operation 
as an on-going study, an additional staff member in the Traffic Division 
of the Engineering Department will be required as recommended in the 1970 
transit report. With the experience of the 1970 study it is clear that 
extensive technical Involvement with B.C. Hydro will be necessary in uny 
on-going review of buy operation and the most effective arrangement would 
be some type of team arrangement. 

In view of Council's pi-oposal to meet with the Provincia] 
Government to explore immediate improvements to the transit system in 
Vancouver (and also the G.V.R.D.'s renewed negotiations for take-over 
of the bus system). Council may wish to raise the matter of technical 
staff at such a meeting. 

With respect to the above items under review it is REC0M14ENDED 

that : 

A. The communication from the Board of Police Commissioners 
outlining their enforcement procedures of 4.: 00 - 6:00 rush 
hour regulations be received. 


cent 'd , . , 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Transit Study 'Existing Transit 
Operations - Downtown Vancouver 1970' 
continued : 


B. The coMnunication from BoC, Hydro concerning schedule 
adherence and supervision be received. 

The matter of authorizing an additional staff member in the Traffic 
Division of the Fnglneering Department for a continuing review of ways 
to improve the transit operations in Vancouver is submitted to Council 
for CONSIDERATION." 

Your Bonrd RECCWMENDS the foregoing recommendation e of i,h'; 
.'-::v Ir-.ci:::.---^r ^".d subniits the last item for CONSIDER/JIOIJ.' 

* on file in City Clerk's 
Office 

MOVED by Aid, Wilson, 

THAT recommendations A and B of the City Engineer and the 
Board of Administration, contained in the foregoing report, be 
approved ; 

FURTHER THAT an additional staff member in the Traffic Division 
of the Engineering Department, for a continuing review of ways to 
improve the transit operations in Vancouver, be approved, subject to 
an additional staff member being provided by the B.C. Hydro and 
Power Authority. 

(amend ed) 

MOVED by Aid. Hardwick, in amendment , 

THAT all the words after 'be approved ' in the second part of 
the motion of Alderman Wilson be struck and the following substituted 
therefor : 

'and the B.C. Hydro and Power Authority be requested to 
reconsider its position and appoint an additional staff 
member also'. 

- CARRIED 

The motion, as amended and reading as follows, was put and carried: 

"THAT recommendations A and B of the City Engineer and 
the Board of Administration, contained in the foregoing 
report, be approved; 

FURTHER THAT an additional staff member in the Traffic 
Division of the Engineering Department, for a continuing 
review of ways to improve the transit operations in 
Vancouver, be approved, and the B.C. Hydro and Power 
Authority be requested to reconsider its position and 
appoint an additional staff member also". 

D. Report of Standing Committee 
on Finance 


MOVED by Aid. Adams, 

THAT the report of the Standing Committee on Finance, dated 
October 19, 1972, be adopted. 

- CARRIED 

E. Report of Standing Committee 
on Health and Welfare 


MOVED by Aid. Rankin, 

THAT the report of the Standing Committee on Health and Welfare, 
dated October 19, 1972, be adopted. 

- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

F. City of Vancouver Bond Issues 

The Special Committee re Bond Issues, under date of October 23, 
1972, submitted the following report: 

"On S«pt. 6/72 Council authorized the Special Committee re Bond Issues 
(Chairman of Finance, Board of Administration, Director of Finance) to place a 
City of Vancouver bond Issue In Germany If certain conditions were met, and If 
the German market was not or could not be chosen, then the Committee had authority 
to place the Issue in the Canadian market. 

For Council's Information the Comnlttee reports that it has decided not 
to finance a City bond issue at this time in the German market, primarily because 
of a dramatic Increase In the German interest rates, caused both by internal (German) 
inflation and by the strengthening U.S. dollar. At the same time, the Canadian 
bond market has Improved, and the difference between the German and Canadian interest 
rates Is Insufficient, In our opinion, to provide adequate protection against possible 
currency fluctuations. 

The Comnlttee wi li therefore proceed to place a relatively small 
($4,000,000 - $5,000,000) bond Issue in the Canadian market in the immediate 
future. This should provide for the City's needs Into the Spring of 1973. 

The Committee appointed Wood Gundy Limited as the City's Canadian 
agent to Investigate the German market. At the same time. Wood Gundy sounded the 
other European markets, particularly the Swiss, which, while It requires a 
waiting period (in a queue of potential borrowers), offers the lowest Interest 
rates. 

Information regarding a potential Swiss borrowing 

1. If the City Is now placed In the borrowing queue the City Is not obligated 
to make a final decision on whether or not to borrow until the City's name 
comes out of the queue. 

2. The probable size of the borrowing would be on the order of $9,000,000. 

3. The probable everthing Included cost to the City would be 6 at today's 
rates, versus 8 - 8il Canada. 

RECOMMENDATION 

After consideration of the market conditions your Committee recoiwnends 
that Council approve the City's entry Into the queue for borrowing In the Swiss 
market sometime In the Spring of I973,and that Wood Gundy Limited be appointed 
as the City's Canadian agent for proper protection of the City's interests and 
position. A final decision as to whether or not to borrow In Switzerland would 
be made when the City's name came out of the queue. " 

MOVED by Aid. Adams, 

THAT the recommendation of the Special Committee re Bond Issues, 
contained in the foregoing report, be approved, 

- CARRIED 

G. Report of Committee re Illegal 
Suites Hardship Cases 

The Special Committee re Illegal Suites - Hardship Cases, 
submitted the following report under date of October 4, 1972: 


"The Committee of Officials has considered the following requests 
under the policy established by Council concerning Illegal Suites - 
Hardship Cases, and reports as follows: 


cont 'd , 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Report of Committee re Illegal 
Suites - Hardship Cases (cont 'd ) 

(a) The following applications recommended for approval by the 
sub-committee, be approved: 

Mrs. Heatrice M, Skerritt (owner), 4611 Argyle Street 

Mr. Brick Forsith (tenant), 2047 fiast 22nd Avenue 

Mrs. Annie G. Crichton (owner), 5052 Chambers Street 

Mrs. Anita Fortney (owner), 5092 Slocan Street 

Robert & Marcia Gervais (tenants), 829 S.W, Marine Drive 

Mrs. Blizabeth Wilman (tenant), 8564 Oak Street 

Amy R. Schwab (tenant), 2948 Carolina Street 

Louie J anak (tenant) , 2948 Carolina Street 

Nancy J. Kendall (tenant), 4681 West 9th Avenue 

Mrs. Zlata Leskovar (owner), 2465 Triumph Street 

Mr. Geo. W. Peterson (tenant), 4295 Sophia Street 

Miss Dae Goddyn (tenant), 165 Bast 47th Avenue 

Sharon Louise Yetman (tenant), 3185 Graveley Street 


(b) the following applications be approved for one year from the 
date of this Resolution: 

Mr. Jnnes Arthur Boutilier (t'3nant), 2796 Bast 14th Avenue 

Mrs. Beverley A, McCuay (tenant), 1011 Bast 45th Avenue 

Mr. Sergio Martinelli (tenant), 1224 Garden Drive 

Mr. & Mrs. A.J. Geluk (tenants), 2447 Adanac Street 

Mr, G«rry Boomer (tenant), #1 - 2515 West 2nd Avenue 

Mr. David John Blackbourn (tenant), 3630 W. King Bdward Avenue 

Mr. Brian W. Steane (tenant), 1249 Bast 55th Avenue 


(c) the following applications be approved for six months from the 
date of this Resolution: 

Mr. James H.Q. Laming (tenant), 820 West 18th Avenue 


(d) the following applications be not approved: 

William G. Groenhart (owner), 4420 PCnticton Street 
Joseph R. Mason (tenant), 1301 Bast 26th Avenue 
William Glen Bvanson (owner) , 2861 Bast 44th Avenue 


(e) in respect to the above -men ti :)ned, the City Building Inspector be 
instructed to withheld enf orC':*ment action and to carry out the 
policy as adopted by Council on December 17, 1963, and as amended 
by Council on November 10, 19->4." 

MOVED by Aid. Broome, 

THAT the foregoing report of the Special Committee re Illegal 
Suites - Hardship Cases, dated October 4, 1972, and containing 
Clauses (a) to (e) , be approved. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


H. Sign By-law: Bea;utif ication and 
Related Areas - Castle Hotel Sign 

The Board of Administration, under date of October 23, 1972. 
submitted the following report: 

' The Director of Planning and Civic Development reports as 
f ol lows : 

"A clause in thei City's Sign Iiylaw roads as follows: 

'The City Flr-ct r i c.i an shall not cn:iint a permit 
for the construction or ereict.ior; of any electric 
sign which, in his opinion, if erected, will be 
unsightly, or grotesque, or offensive in charac- 
ter, subject, however, to the right of the appli- 
cant to appeal to the Council, whose decision 
thereon, if approved by the Council, shall be 
final. • 

Arising out of an application from Neon Products 
Limited for a sign for the Castle Fiotel opposite 
the new Eaton development on Block 52, the Director 
of Planning and Civic Development and the City 
Engineer recommended to Council tliat this section 
of the Sign By-law sJiould be more rigorously enforced 
than heretofore in those parts of the City covered by 
the Historic Prec'nct, Beautif ication and related 
areas. At the same time, the l')irector of Planning 
and Civic Development referred the Castle Hotel sign 
to Council, noting that in his viev; this particular 
sign is not one which sliould be approved if this 
revised policy were in effect. 

The recommendation of the Ho.urd of Administration liad been 
that the matter of the rigorous enforcement of the applicable 
section of the Sign Bylaw should be postponed for tliree 
months to enable representations to bo received. Tliat report 
was dated July ?Otli. 

In dealing with the matter on August 1st, Council passed the 
follov;ing resolution: 

'THAT this particular matter be deferred pending the 
hearing of representations on the Board of Adminis- 
tration report of July 20th rof-.iM-ct i ny .'^ign Bylaw: 
Beautif ication and Related Arear>.' 

The developer was informed and the ai>proval or othcrv;ise ci 
the Castle Hotel sign has been withluvld. By letter dated 
October IGth addressed to Ilis Worp)iip ana Members of Council, 
(copy attached) Mr. David 11. Vickcvs of t !ie firm of l.adner 
Downs, on belialf of Neon Products,, que.'; tit>iis the autliority of 
the City to withhold the sicjn and notes that unless the permit 
is issued witliin ten days, immtdiate proceedings will be taken 
to enforce his clients' rights. 

Si.ncn the cr;n r. } di ■i"<i ( j oi i oi \.ho matter by Covnicil, various 
•steps liave Jieen talo n, as follow:;: 

1. the irp(;rt v/as circulated to all sign companies cind 
to the fiv;ne)'.s aiui merchants in the affected areas, as 
well as various City-wide organizations who have sliown 
intc^rost in the matter. 

2. a specific Zonincj Bylaw proj->osa.l for signs in the 
Histut jc Area has bc(;n discussed with the Historic Ari'U 
Advir;ory Board and will ha circulated to the sign manu- 
facturers for their comments. 

3. a meeting has been ariranqed for Monday, Oetobc^r 30th 
witli meiiiljer:; of t h(; 1 I 1 umi na t v'd r.ign Manufacture);.;' A.';.';o- 
ciatioii to ilineuss tli<> mattei . 


cont "d . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont 'd) 


Sign By-law: Beautif ication and 
Related Areas - Castle Hotel Sign 
continued : 


II is probable that the most appropriajhe place for sign con- 
trol as far as the visual aspect is concerned is in the 
Zoning & Development Bylaw and not the Sign Bylaw. To this 
extent the proposal of July 20th was an interim measure, 
recognizing the length of time it takes to develop Zoning By- 
law amendments. 

Recognizing that the present situation is one of uncertainty 
for the applicants in the case of the Castle Hotel sign, and 
recognizing the need to take decisive action in the matter of 
signs in other Beautif ication and Historic areas, it is 
RECO^iMENDED that Council inform the City Electrician that, in 
its view, the proposed Castle Hotel sign is unsightly and, if 
the City Electrician is of a like mind, would request him to 
refuse the application to erect the sign under Clause 4 of 
Part ' of the Sign Bylaw. " 


Your Board RECOMMENDS that the foregoing recommendation of the 
Director of Plemning and Civic Development be approved.' 

MOVED by Aid. Rankin, 

THAT the recommendation of the Board of Administration, con- 
tained in the foregoing report, be approved. 

- CARRIED 

I . West Broadway Beautif ication Program 

The Board of Administration, under date of October 27, 1972, 
submitted the following report: 

*The Director of Planning and Civic Development reports as 
follows : 

"The VJest Broadway Beautif ication Project terms of reference 
and the appointment of the consultant were approved by 
Council in February, 1972. This project is intended to be 
more extensive than others such as Korrisdale, in that sub- 
stantial revamping of the area, including the possibility of 
the communal provision of off-street parking and similar 
major changes are contemplated, rather than a purely cosmetic 
approach. It is different from other beautif ication projects 
also in that what would normally have been Part I of the 
system: i.e. the preliminary sketching as a proposal to inter- 
est property owners and merchants and to evoke interest, was 
carried out by City staff, rather than by consultants. 

The work has been carried forward by the consultants in co- 
operation with the Steering Committee representing the owners 
and merchants and affected City departments to the point that 
two reports have been prepared. The first is an in-depth report 
covering the major proposals for the area and the second is a 
short report summarizing these proposals and dealing with the 
First Stage superficial beautif ication proposals. This second 
short report is, in fact, analogous to a Stage Two Beautifica- 
tion Report under previous arrangements. 

At the time the work was commissioned no specific funds were 
set aside for the printing of reports. 

A series of meetings has been arranged to proscnt the report to 
the Property Owners and Merchants and the conmunity at largo, 
which has expressed considerable interest in the proposal. The 
timetable which has been worked out is the presentation to the 
Property Owners and Merchants on 2nd November, a public meeting 
on 7th November, and a presentation to Courcil of the proposals 
and any comments from the Property Owners and Merchants or the 
community groups on 28th November. It is understood that the 
Property Owners and Merchants have invited the aldermen individ- 
ually to attend the meeting on 2nd November. 


cont 'd , 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont 'd ) 

West Broadway Beautif ication 
Program (cont'd) 

Funds are not appropriated in the capital budget for the print- 
ing of this report or for the renting of the gymnasium at the 
Kitsilano Secondary School for the public meetings. The cost of 
printing the two reports is $3,610 for 250 copies of the more 
detailed report and 400 copies of the short report. It is not 
proposed to distribute these widely, but to make them available 
to merchants and owners in the area affected and to the Chamber 
of Conmierce and community groups so that the maximum public 
involvement may be obtained. It is suggested that the cost of 
printing this report should be charged to the capital account 
for beautif ication with the provision that if and when a project 
proceeds, this cost be charged back again into the cost of the 
proiect. If the project does not proceed, the cost would then 
be borne by the City. 


In the case of the rental of the gymnasium at Kitsilano 
Secondary School for the two meetings, the Property Owners 
and Merchants have agreed to bear the rental of the hall for 
the meeting on the 2nd, and it seems reasonable that the 
City should bear the cost of the hall for the meeting on the 
7th. This is a new sort of arrangement for beautif ication 
projects . 

Accordingly, it is RECOMMENDED that: 

1. an amount of $3,610 be approved for printing West Broad- 
way Beautif ication Reports from the capital account for 
beauti f ication appropriated for the West Broadway project, 
with this amount subsequently to be charged back into the 
project, if and when the project proceeds. 


2. an amount of $75 be approved for the rental of the gym- 
nasium of Kitsilano Secondary School for holding a 
public meeting on 7th November." 


Your Board RECOMMENDS that the foregoing recommendations of the 
Director of Planning and Civic Development be approved. ' 

MOVED by Aid. Birtf, 

THAT the recomendation of the Board of Administration, con- 
tained in the foregoing report, be approved. 

- CARRIED 

J. Garbage Collection during weeks 
when Statutory Holidays Occur 

Tlie~BoArd of Administration, under date of October 27, 1972, 
submitted the following report: 

'The City Engineer reports as follows: 

"The 1972 settlement with the Civic Unions provides that when a 
statutory holiday falls on a weekend, a day off in lieu at some other time is 
provided. This situation will occur 2 or 3 times in an average year. 

Presently, when statutory holidays are observed on weekdays, the day- 
shift scavenging collection crews work on the Saturday following the holiday 
in order to bring the collection day back to the normal schedule. To avoid 
working crews on the Saturdays, it has been suggested that consideration be 
given to a system whereby the day of collection Is put back one day each time 
one of the two or three holidays described In the first paragraph occurs. 
However, if scavenging collection for these days is treated differently from 
the normal statutory holiday, the general public and commercial premises will 
probably find it confusing and difficult to remember just wliich will be tlioir 
day, or days, of call. 

If the system of putting the day of call back were established for 
all statutory holidays as well as the special holidays, there would be 10 of 
these occurrences each year. In the case of weekly residential collections 
this represents a reduction from 52 pickups per year to 50. 

cont 'd . . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Garbage Collection during weeks 
when Statutory Holidays Occur (cont'd) 

15,000 cotmerclal accounts, exclusive of the container accounts, are 
carefully integrated into the residential collection beats. Approximately 10% 
of these commercial accounts receive more than one collection per week. In 
order to drop 10 collection days per year, it will be necessary to notify 
householders, businesses and commercial premises that the day (or days) of call 
will change after each holiday. It is anticipated that householders and tenants 
will complain about the inconvenience of these frequent changes in schedule. 
Business and commercial calls, particularly those which receive more than one 
call per week, will be more difficult to service and in some cases part of their 
business routine is established to coincide with a regular collection schedule. 

The cost of working crews on the Saturdays following statutory 
holidays is $85,000 per year for all 10 holidays or $8,500 each. This represents 
the saving which we made in wages and operating costs by putting back collection 
schedules one day each time. Offsetting this will be scheduling and routing 
problems which must be overcome on each beat. These will render the service 
less efficient than at present with a subsequent increase in operating costs 
estimated" at $70,000 per year or $7,000 each time. Thus, the net saving to the 
City would be $15,000 per year or $1,500 each time if only 'special' holidays 
are treated in this manner. These savings should be weighed against the incon- 
venience which will result for householders and the business community. 

The next 'special' statutory holiday occurs on November 13, 1972. 
Since the suggested changes represent a changing level of service. Council's 
direction is requested on whether the City should: 

(a) Set back collection schedules 2 or 3 times per year for the 
new 'special' holidays 

(b) Set back collection schedules 10 times per year for all 
statutory holidays - or 

(c) Retain the existing arrangement." 


Your Board submits this matter for Cotmcil CONSIDERATION and suggests that if 
Council chooses Alternative (a) above, that the procedure be carried out for 
the November 13th holiday and the City Engineer report the results to Council. • 

MOVED by Aid. Bird, 

THAT the existing arrangement be retained. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Calder, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid. Calder, 
SECONDED by Aid. Linnell, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

BY-LAWS 

BY-LAW TO REPEAL BY-LAW No. 4507 - 
POLLING DISTRICT BY-LAW 


MOVED by Aid. Linnell, 
SECONDED by Aid. Broome, 

THAT leave be given to introduce a By-law to define and prescribe 
the Polling Districts in the City of Vancouver in which the Electors 
of the City shall Vota, and to define and prescribe Polling Districts 
in School District Number 39 (Vancouver) in which School Electors 
shall vote, and the By-law be read a first time. 

- CARRIED 
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BY-LAWS (cont'd) 

By-law to Repeal By-law No. 4507 - 
Polling District By-law (cont'd) 

MOVED by Aid. Linnell, 
SECONDED by Aid. Broome, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Linnell, 
SECONDED by Aid. Broome, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor 
in the Chair, 

- CARRIED 

MOVED by Aid. Linnell, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Linnell, 
SECONDED by Aid. Broome, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Linnell, 
SECONDED by Aid. Broome, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED 

(The By-law received three readings) 

MOTIONS 

Closing and Stopping: 
Portion of East Boulevard 
N/E corner of 48th Avenue 

MOVED by Aid. Bird, 
SECONDED by Aid. Sweeney, 
THAT WHEREAS, 

1. The City of Vancouver is the owner of all the streets and 
lanes lying within the limits of the City of Vancouver; 

2. A three storey apartment was constructed on Lots 7 and 8, 
Subdivision 2, Block 2, District Lot 526, Plans 2169 in 1953; 

3. the suites within the apartment are now to be sold as units 
under the Strata Titles Act. 

4. To meet the requirements of the Strata Titles Act a subdivision 
plan has to be prepared and a Certificate issued from a 

B.C. Land Surveyor stating that the building lies completely 
within the lot so created. 

5. In making the subdivision plan the surveyor determined that 
said Lot 8 was approximately 4 feet shorter than stated on 
the original subdivision plan. The shortage was caused by an 
error in determining the easterly limits of East Boulevard; 
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MOTIONS (cont'd) 

Closing and Stopping: 
Portion of East Boulevard 
N/E corner of 48th Avenue 
continued : 


6. The survey has determined that the apartment encroaches onto 
East Boulevard a maximum of 5 inches with a total of slightly 
over one half of a square foot. The encroachment was presumably 
caused by the error in the original location of East Boulevard. 

7. The City is prepared to assist the owner to meet the requirements 
of the Strata Titles Act by closure of sufficient highway 

to eliminate the encroachment on resubdivision of the site. 

THEREFORE BE IT RESOLVED that all that portion of East Boulevard 
dedicated by the deposit of Plan 1173 adjacent to Lot 8, Subdivision 
2, Block 2, District Lot 526, Plan 2169 shown outlined red on a 
plan sworn to by C. Wagenaar, B.C.L.S., on the 26th day of October, 
1972, be closed, stopped up and conveyed to the owner of abutting 
said Lot 8; and 

BE IT FURTHER RESOLVED that the said closed road be subdivided 
with abutting lands to form one parcel. 

- CARRIED 


ENQUIRIES AND OTHER MATTERS 


1. Alderman Broome: 
Freemen 


2. Alderman Sweeney: 
View Obstructions 
Intersections 


referred to the matter of granting 
of honours to certain Freemen. 

His Worship requested the City Clerk 
to make arrangements for the next 
meeting of Council in this regard. 

requested the Board of Administration 
report on the regulations prevailing 
in regard to view obstructions at 
intersections . 


MOVED by Alderman Phillips, SECONDED by Alderman Sweeney, 

THAT the Board of Administration be requested to report with 
regard to hedges, fences, etc., restricting the view at 
intersections . 

- CARRIED. 


3. Alderman Wilson: 
Urban Growth - 
Transportation 

4. Alderman Hardwick: 
Height Limits - Com- 
mercial Area Fairview 
Slopes 


referred to a newspaper article 
regarding urban growth and transporta- 
tion . 

referred to height limits on Broadway 
in the commercial area of Fairview 
Slopes, and to the fact that there 
are several developments being planned. 
The Alderman requested the Director 
of Planning and Civic Development to 
report on height limits in this 


(continued) 


16f 


Regular Council, October 31, 1972 17 


ENQUIRIES AND OTHER MATTERS (continued) 


Height Limits - 
Commercial Area 
Fairview Slopes 
(continued) 


commercial area, and his dis- 
cretionary powers in connection therewith, 

His Worship the Mayor directed 
accordingly . 


Alderman Phillips: 
Pool - Lord Byng 
High School 


referred to the proposal to provide 
a pool in the Lord Byng High School, 
and commented making reference to 
Park Board views . 


6. Alderman Bird: 

Billboards - One- 
storey Buildings 


enquired re what action can be taken 
to require the removal of billboards 
installed on one-storey buildings. 

The Corporation Counsel advised a 
Charter Amendment is being sought in 
this regard. 


The Council adjourned at approximately 12:00 noon. 


**** 


The foregoing are Minutes of the Regular Council meeting 
of October 31, 1972, adopted on November 7, 1972. 



BOARD OF ADMINISTRATION 


A-1 


October 27, 1972 
The following is a report of the Board of Administration: - 

WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 

RECOMMENDATIONS ; 

1. REMOVAL OF PARKED CARS DURING SNOW REMOVAL OPERATIONS 
The City Engineer reports as follows: 
"Section 179, Subsection 2(a) of the Provincial Motor Vehicle Act 

states ; 

'Where a vehicle is standing or parked in a position that cai:^es 
it to interfere with the removal of snow from a highway by a person autlicrized 
to do so by the Minister of Highways or a Municipality, the person so auth- 
orized or a peace officer may: 

(a) move the vehicle; or 

(b) cause it to be moved.' 

Since 1967, Council have annually authorized that a number of 
Engineering Department personnel be authorized to move vehicles which are 
parked in a position that cause them to interfere with the removal of snow 
from streets and lanes. It is not proposed that the authorized civic employees 
impound vehicles, but they would have the authority to move interfering vehicle; 
and return them as close as practical to their original location after the snow 
has been cleared from the street. 

In accordance with the practice followed since 1967, I RECOMMMD 
that the personnel of the Engineering Department shown on the attached list 
be authorized to move parked vehicles as provided in Section 179, sub-section 
2(a) of the Provincial Motor Vehicle Act, between 15 November, 1972 and 15 Marci 
1973 and previous authorization be rescinded." 

Your Board RECOMMENDS that the above-noted report of the City Engineer 
be adopted. 


2. BRICK SIDEWALKS AND BRONZE LOGOS ON THE NORTHWEST CORNER OF 
SMITHE AND GRANVILLE STREETS 

"Mr. G.D. Wylie, Architect, has requested permission to install 
Clayburn red brick sidewalks on the north side of Smithe Street from Granville 
Street approximately 70 ft. west and on the west side of Granville Street from 
Smithe Street approximately 25 ft. north, abutting McDonald's Restaurant at 
897 Granville Street. In addition, permission has been requested to place two 
bronze 'McDonald's' logos in the brick sidewalks in front of the entrances 
on Smithe and Granville Streets. 

As this location is in Theatre Row and the ins l.alla Lion oJ" l,ho 
brick sidewalk on Granville Street would necessitate the removul of the rod 
sidewalk, the matter has been referred to the Director of I'lanning and 
Civic Development, who has approved the proposal in principle. 

I RECOMMEND that permission be granted, subject to: 

(a) the requirements of the Encroachment By-law. 

(b) the annual rental be Nil." 


Your Board RECOMMENDS that the foregoing be approved. 
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3. SPECIAL SIDEWALK FRONTING 1018 BURNABY STREET 

"Mr. R. Drewitt, agent for the owners, Cowan & Co. has applied 
to Install paving brick between building and curb fronting 1018 Bumaby 
Street. The paving brick will be of a similar type to that in 'Gastown' . 

I RECOMMEND: 

(a) Permission be granted subject to the Encroachment By-law. 

(b) The annual charge be nil." 

Your Board RECOMMENDS that the foregoing be approved. 


4. PROPOSED OPENING OF KENT AVENUE NORTH 

BETWEEN NANAIMO STREET AND ELLIOTT STREET 

The City Engineer reports as follows: 

"Property dedications have been completed to provide 
a 33' wide right-of-way north of the C.P.R. right-of-way, extending 
from the east property line of Nanaimo Street to the west property 
line of Elliott Street. Storm and sanitary sewers have been in- 
stalled together with catch basins for the future street. 

The estimated cost of clearing, grading and gravelling 
to provide a street is $5,450 and funds are available in the 1972 
Capital Budget Account #147/7914 Grading Unallocated. 

I recommend that the above street opening be undertaken." 

Your Board RECOMMENDS the foregoing recommendation of 
the City Engineer be adopted. 


5. LOCAL INITIATIVES PROGRAM - ADDITIONAL PROJECTS 


Tlie City Engineer reports as follows: 

"Two additional proposals for Local Initiatives Projects have 
been received: 

52 Nutrition Aides 

(Welfare and Rehabilitation) 

This is a project to promote raaxiraun, nutrition and appeal at 
minimum cost. It will be a personalized educational service to those on 
restricted budgets. Through individual home visits and group demonstrations 
it will help them in meal planning and shopping, meal preparation, food 
storage etc. so that they can enjoy more nutritious and more varied meals 
within a limited budget. 

Estimated Total Cost $ 15,810 

Estimated Federal Share $ 15,210 

Estimated City Share $ 600 ( ^ %) 

5 Workers for 6 months. 


Cont "d 
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Clause No. 5 Cont 'd 

53 Historical Collections Project 
(Museums) 

This is a project in the History Department which will: 

1. Catalogue the Museum's large collection of historical prints, 
glass negatives, etc. If these are to be useful and access- 
able they must be studied, sorted and catalogued. 

2. Collate and file the negatives of catalogued artifacts and 
type cards for the main catalogue and supportive files. 

3. Compile a glossary of specific terms used in the cataloguing 
of history artifacts. 

This would take the form of an illustrated booklet, giving 
the correct names for specific shapes, styles of furniture, 
decorative designs used en porcelain, etc., name parts of 
guns, swords, etc. Such a booklet would be tremendously 
valuable as a reference for volunteer workers assisting with 
cataloguing work. It would simplify and shorten the 
descriptions of objects and ensure standardization of 
catalogue cards. Although there are some glossaries for 
specific types of artifacts, there is no simpl^e General 
glossary available. 

Copies of the glossary could be distributed through the 
^ Canadian Museums Association and would assist us in 
communicating with other i:iot itut ions and be a contribution 
by Vancouver to the work of all. 

A. Compile an inventory of those artifacts in the history 

collection neediuc repair or conservation. 'wTioro needed, 
basic research necessary to repair wtjrk could bo done under 
direction of the conservator. 

Estimated Total Cost $ 12,952 

Estimated Federal Cost $ 9,126 

Estimated City Share $ 3,826 (30*0 

3 VJorkers lor 6 nionths. 

Priority 

The projects of the original group were assigned priorities 1, 
2, and 3 by the Standing Committee and have gone forward to the Senior 
Governments with this notation. If the Council wishes to assign priorities 
to these additional projects it is noted that similar projects in the 
original group were given priority 1. 

Recommendat ion 

The initiating Departments RECOMMEND that these projects be 
advanced to the Senior Governments with a priority rating of 1. The 
Deputy City Engineer requests authority to sign and submit applications 
for the projects. 

Your Board RECOMMENDS approval of the recommendations and notes 
that all projects approved by the Senior Governments will be reftMrcd back 
to Council before the projects commence. 
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6. CLOSING AND LEASING PORTION OF HEATLEY AVENUE UNDER THE 

HEATLEY OVERPASS TO THE OWNER OF LOT A, BLOCK 44, D.L. 181 


The City Engineer reports as follows: 

"An application has been made on behalf of the owner of 
Lot A, Block 44, D.L. 181 situated at the southeast corner of Heatley Avenue 
and Alexander Street to lease the area under the Keatley Overpass, south 
of Alexander Street. This portion of road is surplus to the City's highway 
requirements. 

I RECOMMEND that the open portion of Heatley Avenue below 
the Heatley Overpass, south of the south side of Alexander Street be closed, 
stopped up and leased to the owner of Lot A, Block 44, D.L. 181 subject to 
the f ollovring conditions : 

Ca) The term to be for 5 years subject to renewal and subject to a 90 
day notice of cancellat ion if the area is required for municipal 
purposes. 

(b) The lease area to be used only for the parking of a maximum of 8 
cars. 

Cc) The rental to be $33.00 per month for the term and subject to review 
on subsequent renewals. 

Cd) Ingress and egress to be to the satisfaction of the City Engineer. 

Ce) The lease area to receive an asphalt surface. 

Cf) The lease area to be kept in a neat and tidy condition at all times. 

(g) The lessee to assume all liability in respect to the use of occupancy 
including objects falling from the Overpass and to carry public 
liability in an amount .of not less than $40,000.00. 

Ch) The leased area to be temporarily vacated on 24 hour notice when 
maintenance work is required on the Overpass. 

(i) An agreement satisfactory to the Corporation Counsel and the 
City Engineer." 

Your Board RECOMMENDS that the foregoing recoramenda2ion of the City 
Engineer be adopted. 


FOI COUNCIL ACTION SEE PAGE(S) 
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(SOCIAL 


SOCIAL SERVICE AND HEALTH MATTERS 


RECOMMENDATION 


1. 


Social Allowance - Christmas Bonus 


The Director of Welfare and Rehabilitation reports as follows 

"The Honourable Norman Lovi, Minister of Rehabilitation 
and Social ^Improvement , has approved a supplementary 
allowance (Christmas Bonus) to persons in receipt of 
Social Allowance during the month of December 1972. 

The amount of the Christmas Bonus is SlO.OO for each 
head of a family and S4-,00 for each single person. 
This is the same rate as in 1971 1 aJ^d will be shared 
85% by the Province and 15% by the Municipalities on 
a per capita basis. 

Recommended that payment of this Bonus be approved," 

Your Board RECOMMENDS the foregoing report of the Director of 
Welfare and Rehabilitation be adopted. 


FOR COUNCIL ACTION SEE PAG£(Si 
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BUILDING AND PLANNING MATTERS 

RECOMMENDATIONS 

1. Strathcona Rehabilitation Project - 
MacLean Park (Playground) Extension 

The Director of Planning and Civic Development and the Director of 
Social Planning/Community Development report as follows: 

"Further to our detailed report of September 13th, which was 
referred to the Park Board for comment, the Director of 
Planning and Civic Development and the Director of Social 
Planning/Community Development feel that the letter of 
September 27th containing the comments of the Board of 
Parks and Public Recreation offers no new information 
which could result in a change in our previous recommendations. 

The Board of Parks and Public Recreation, other than 
reiterating their commitment to use the south h Block 76 
for park purposes, points out: 

' . . . that the grant/loan program is of a minor amount 
that would apply to only a small number of the few 
buildings remaining on the south H Block...' 

We note that, of the fourteen remaining privately-owned 
residential structures , ten have already applied for grant/ 
loan. As one of these structures is an eight-unit apartment 
block, the total grant/loan eligible to this h block exceeds 
$40,000 for the fourteen properties. 

Further delay or deferment of this matter only compounds the 
feelings of uncertainty and anxiety shared by both the 
property owners and tenants on the half -block in question. 

In short, we see no reason to depart from the recommendations 
contained in our previous report of September 13th. It is 
RECOMMENDED, therefore, that: 

(a) The south h Block 76, D.L. 181 be dropped from Table II 
of the Park Purchase Program. 

(b) The grant/loan program offered under the terms of the 
Strathcona Rehabilitation Project continue to be 
offered to the property owners on the south h Block 76, 
D.L. 181. 

(c) Council approve the linear park illustrated on the 
attached map. 

(d) The Board of Parks and Public Recreation be requested, 
in consultation with SPOTA, MacLean Park Tenants' 
Association, and Ray-Cam Co-operative, as well as the 
appropriate City departments, to bring in a detailed 
design and development schedule. 

(e) The City-owned property concerned be reserved for 
park purposes. 

(f) Additional street closings be investigated as an 
extension of the linear park." 

Your Board RECOMMENDS that the foregoing recommendation of the 
Director of Planning and Civic Development and the Director of 
Social Planning/Community Development be approved. 

(Copies of the Linear Park Alternative are circulated 
for the information of Council.) 


/// 
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2. Development Permit Application #59581 - 

At Variance with West End Policy Guidelines 

The Director of Planning and Civic Development reports as follows: 


" BACKGROUND 

Council, on August 15, 1972, resolved in part that: 

'the Director of Planning and Civic Development be asked to draw to 
Council's attention any Development Permit Applications in the 
meantime, in the area affected, when it is felt such applications 
are contrary to the spirit of the Policy Guidelines report.' 

DEVELOPMENT PERMIT APPLICATION #59581 

Development Permit Application #59581, which was submitted July 20, 1972, is for 
a typical RM-4 apartment building embodying a floor space ratio of 3.4. As such, 
it is clearly contrary to the spirit of the Policy Guidelines report which suggests 
a maximum floor space ratio of 2.4 for this area. The proposed building would be 
18 storeys in height and would include 104 apartment units. Although it is con- 
trary to the spirit of the proposed West End Policy Guidelines, such apartments 
are 'outright' uses which do not rely upon discretionary powers for approval by 
the Director of Planning and Civic Development or the Technical Planning Board. 

The Corporation Counsel and the Director of Planning and Civic Development advise 
that, regardless of the existence of the proposed West End Policy Guidelines, such 
development permit applications must be formally assessed in the light of the 
Zoning By-law in effect at the time the development permit application is submitted. 

An exception to this rule occurs when an amendment to the Zoning By-law is under 
active consideration and is likely to be implemented within 90 days. In such 
cases it is considered that a rezoning application must pre-date the development 
permit application. 

REZONING APPLICATION 

As it is anticipated that there will be similar Development Permit Applications 
submitted within the next few months, it is important that new zoning be instituteo 
in order to avoid further high density development contr. ry to the West End 
Policy Guidelines. 

Council on June 22, 1971 adopted the following recommendations: 

'A. That Council concur that to create the amenities in the 
downtown peninsula supported by the general public, as 
reported on in the Summary of Sumissions dated February 
1971, lower densities of development will be necessary. 

C. That the Director of Planning and Civic Development be 
instructed to submit a zoning by-law on the basis that 
transit and transportation will be improved, but dealing 
with current conditions: and in so doing, the Director 
of Planning and Civic Development have regard to those 
areas whose uses are similar in each of the concepts 
2, 4 and 5.' 

This requested zoning will be submitted to Council very shortly along with the 
concept plan for the Downtown Peninsula (of which the West End Policy Guidelines 
form one part). Although the zoning package is in draft form. West End zoning 
refinements will require time consuming testing and desired consultation with the 
West End community. Therefore to avoid further interim development contrary to 
the principles of the West End Policy Guidelines, it is recommended that a zoning 
application be made to effect a simple reduction in permitted density. It is 
suggested that such zoning amendments reduce the maximum permitted floor space 
ratio to 2.4 and 2.9 in the residential areas and to 3.0 in the commercial area. 


cont'd. 
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Clause 2 continued 


While it is possible that a further rezoning application embodying complete 
recommendations may overlap and supercede, the Director of Planning and Corporation 
Counsel advise that the simple application for reduced density could go to a public 
hearing on its own merits. 


RECOMMENDATIONS 

It is therefore RECOMMENDED that: 

1. Development Permit Application #59581 be processed in accordance with 
existing RM-4 regulations; 

2. the Director of Planning and Civic Development be instructed to submit 
a rezoning application for the West End local residential area in 
accordance with the proposed West End Policy Guidelines dated August, 
1972; such new zoning to implement maximum residential floor space 
ratios in the order of 2.4 and 2.9, and a maximum commercial floor 
space ratio of 3.0; 

3. the application for such new West End zoning by-laws be the subject 
of an immediate report to Council for reference to public hearing." 

Your Board RECOMMENDS that the report of the Director of Planning and Civic Development 
be approved. 


FOR COUNCIL ACTION SEE PAGE(S) 'HiUt,^ 
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LICENSES AND CLAIMS MATTERS 


RECOMMENDATIONS ; 

1 . D og License Fees 


The Director of Permits & Lioanses reports as follows: - 

"In 1964 thv? City Pound was o^x»r.-\ting at a daficit and it was 
conr-idered do'-irable that it be nado self-^U'^norting^ As a 
result, tlia license fei^ for male and j^payed lo.nale dogs was 
increased in 1965 from ^2,00 to <);!,50, The license fco for 
un spayed female dogs remained at $10.00. A review of the 
expenditures and revenues for the Found operation indicates 
that an incrca:;e in license fees is required in 197J to ::iain- 
tain the Pound on a self -supporting basis. It is estimated 
that the expenditures for 1973 will l>e in the ranga of $13<),0C)0 
while revenues would be approximately $110,000 - a deficit ot 
$20,000. 

A survey of other cities and municipalities indicates tliat, 
while our license fee for unsp-iyad females is about the 
average, our license fees for male and spayed females is low. 
The average license fee for male and spayed female dogs in 
other areas is $5^00 and an increase to this amount is warrantcd„ 
This increase should produce additional revenue of $30s,000o 
The penaltj' tor not obt-Txning a cif)g ixcetihe <»y reuructry ist 
is $1.75. In view of the recomiriended increase of the license 
fee, the penalty should be increased to $2,00. 

Under the provisions of Section llA of the Pound Bylaw Al'046 , 
the owner or jxvssessor of a dog nay have the Poundkeepor call 
and collect a dog which is to be destroyed, or the carcass of 
dead dog. The fee for this service of $2.00 for th:? first dog 
and $lp00 for each additional dog collected has remained 
unchanged for about twvinty years. Most calls for picking up 
dead tings ccn.; from veterinarians and pet hospitals, son o of 
whom accunulate carcasses to take advantage of the lower fe^» 
The {jrosent fees do not cover the cost involved in sending a 
Pound Officer and truck to pick up the carcasses and the fees 
should be increased to $3<,00 for each animal coilectedo 

RHCC^t^lENDJ2D that:- 

lo The license fee for wale and spayed feioalc dogs l>3 

increased from $.'i<,50 to .$5„00 - the penalty be increased 
to $2,00, and. the collection lee be incrcasctj. to .>3.00 
for each animal, 

2. The Corporation Counsel be rc<(UOsted to prepare the 

necessary amendtr.ants to the License and l^ound Kylav;s," 

Your Boaxil RSCOMMHNDS that tha foregoing report of the Director of 
Permits & Licenses be adopted by City Council, 
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2 . Pollution Control Inquiry 


The Director of Permits & Licenses reports as follows :- 

"Conmencing on November 7, 1972^ the Provincial Government 
Pollution Control Branch is holding a Public Inquiry in 
Kamloops into waste discharge from food processing^ 
agriculturally oriented and other miscellaneous industries. 

The Pollution Control Branch advises that: 

'The Inquiry is being held to consider the technical 
matters bearing upon and to determine the measure which 
must be adopted by the food processing, and agriculturally 
oriented industries as well as those remaining sector:-; of 
industry in British Columbia v/hicli have not yet been 
subject of such an Inquiry, for the control of discharges 
to water and/or land and/or air to satisfactorily ensure 
that pollution will not be caused in accordance with the 
Pollution Control Act 1967.' 

The inquiry of industrial and commercial operations will 
include : - 

- Food Industries (fish processing plants; fruit and 

vegetable canneries; frui.t and meat packing plants; 
dai ri es . etr . ) 

- Beverage Industries (alcoholic and non-alcoiiolic) 

- Textile Industries (carpet, mat and rug manufacturing 

plants, etc. ) 

- Non-Metallic Mineral Products Industries (clay products, 

concrete products, glass and glass products manu- 
facturers, etc.) 

- Metal Fabricating Industries (boiler and plate-works; 

wire and wire products manufacturers; metal stami^iing, 
pressing and coating industry) 

- Laundromats and Dry Cleaners 

Since the Inquiry will be a broad and all inclusive review 
of technical pollution control requirements^ it v/ould bo 
of benefit to the City to have Mr. T. Mavoii . Tndustr-i=ii v/3c:+-e 
Control inspector, in attendance. There are a nu;:u-or of 
industries in Vancouver in the categories listed above. 

Mr. Mayoh is involved in the prevention of industrial waste 
problems from industrial and commercial premises for the 
Department of Permits and Licenses and for the Engineering 
Department, and it is felt that much technical information 
can be obtained from this Inquiry. 

RECOMMENDED that Mr. T. Mayoh be authorized to attend the 
Inquiry from November 7 - 10, 197 2 inclusive, and the 
estimated cost of $170.00 for travelling and living 
expenses be paid by the City. The Comptroller of Accounts 
advises that funds are available in the General Government 
Travel Expense Account." 

Your Board RECOMMENDS that the foregoing report of the Director 
of Permits & Licenses be adopted. 


FOR COUNCIL ACTION SEE PAGE(S) Ltflz. 
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(FINANCE - 1) 


FINANCE MATTERS 

RECOMMENDATIONS 

1. Tender No. 39-7 2-2 - Automobiles 

Tenders for the above were opened by your Board on September 25th, 
1972 and referred to the Chief Constable, Fire Chief, City Engineer, 
and Purchasing Agent for report. The officials concerned report as 
follows : 

"Funds for this purchase are provided in the 1972 General Revenue 
Budget. 

The working copy of the tabulation is on file in the office of 
the Purchasing Agent. 

This Tender called for prices on four different items. Items 
1, 2, and 4 have been reported on separately to your Board. This 
report deals with Item 3 only for 49 automobiles for Police service 
and 2 automobiles for Fire Department service. 

Eight bids were received for this item. Bids No. 1 and 2 offered 
American Motors Matador automobiles. (The recommended bid. Bid No. 4, 
is for a Ford Custom automobile.) 

The City is operating Ford Custom and American Motors Ltd. 
Matador automobiles in the fleet at present and past experience 
indicates that the $94.00 price difference per automobile (between 
the Ford Custom and the Matador) will be more than offset by: 

(a) reduced downtime due to better parts service from Ford. 

(b) the larger brakes and the larger alternator offered by Ford. 

For the above reasons. Bid No. 1 and Bid No. 2 for American 
Motors Ltd. Matador automobiles are not recommended. 

Ford offered two automobiles. Bid No. 3 a Ford Torino (large 
compact) and Bid No. 4 a Ford Custom (full size automobile) . The 
Ford Torino is not considered acceptable because: 

(A) our present roof racks cannot be easily installed without 

modification . 

(B) the battery offered in the Ford Torino is not to specification 

and sheet metal modification is necessary to house our 
standard 12 volt battery. 

The above modification costs would exceed the dollar difference 
of $40.00 per automobile (a total of $2,040.00) between Bid No. 3 and 
Bid No. 4. 

The Chief Constable, Fire Chief, City Engineer, and Purchasing 
Agent recommend acceptance of the bid to offer the best dollar value. 
Bid No. 4, from Eagle Motors Ford Sales Ltd. for 51 only Ford Custom 
four-door sedans at a total cost of $179,707.50 (15 @ $3,544.50 c/w 
two-tone paint and 36 @ $3,515.00 with standard stock colour). 

The 5% Povincial Sales Tax is in addition to all prices shown in 
this report and in the working tabulation." 

Your Board RECOMMENDS that the recommendation of the Chief 
Constable, Fire Chief, City Engineer, and the Purchasing Agent be 
approved subject to a contract satisfactory to the Corporation Counsel. 
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(FINANCE - 2) 


Additional Clerk-Typist II Position - Collections Section 
Reve r. je Branch - Revenue & Treasury Division 

'The Director of Finance, Co-ordinator of Data Processing & Systems, and 
the City Treasurer have reported as follows: 

"On the 21st December 1971, Council approved the hiring of a Temporary 
Clerk-Typist II in the Sundry Collections Section, for a six month period. 
Cist January to 3Ist June 1972). 

Approval was given at that time, subject to a report from the Co-ordinator 
of Data Processing and Systems covering Business Tax Office operations and 
collections, which was expected to be finalized in late May or early June 1972. 
Owing to unforseen factors the report has not yet been fully completed. 

However, the Co-ordinator of Data Processing and Systems advises that his 
studies have indicated that an additional position of Clerk-Typist II should 
be established in the Sundry Collections Section on a permanent basis to 
relieve the Collectorsof clerical duties. 

The following figures show how the Collection Section is gradually falling 
beh i nd : 

TOTAL VALUE OF ACCOUNTS OUTSTANDING 

Jan. 1st, 1972 $ 512,568 

NEW ACCOUNTS TRANSFERRED TO COLLECTIONS 
[from Business Tax, Sundry Debtors & Misc.) 

Jan. 1st - Spt . 30th 759, 136 


COLLECTIONS for period 


Sub-Total $1,271,704 

Jan. 1st - Spt. 30th 448, I 18 

TOTAL OUTSTANDING 

Spt. 30th, 1972 $ 823,586 


Since the termination of the Temporary Clerk-Typist II on 30th June 1972, 
the situation is rapidly worsening, and the Co-ordinator of Data Processing 
and Systems recommends that an additional position of Clerk-Typist 11 [subject 
to classification by Director of Personnel Services) be established immediately. 

Cost : 

One Time: 

Electric Typewriter $ 600.00 

Recurring Annual: 

Clerk-Typ4st II, P.G. 9 

1972 rates with benefits 5,939.00 
For remainder of 1972 

(2 months) 990.00 

The Comptroller of Accounts advises that the necessary funds for 1972 
can be provided from Contingency Reserve. 

The Director of Personnel Services recommends that the new 
position be classified as a Clerk-Typist II, P.G. 9 ($438-519) and 
a copy of his report is circulated. 


Cont'd 
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Clause No. 2 (continued) 

It is recommended that: 

(A) One new Clerk-Typist II position be created in the Collections 
Section of the Revenue and Treasury Branch at a cost of $990.00 
for the remainder of 1972. 


(B) The recommendation of the Director of Personnel Services regarding 
classification be adopted. 

(C) $600.00 be provided for an Electric Typewriter. 

(D) The necessary funds for the remainder of 1972, being $1,590.00, 
be provided from Contingency Reserve." 

Your Board RECOMMENDS that the recoimiendations of the Director 
of Finance, Co-ordinator of Data Processing and City Treasurer be 
approved . 


3. Investment Matters - (Various Funds) - September, 1972 

(a) Security Transactions during the month of September, 1972. 

(b) Summary of Securities held by the General and Capital Accounts 
only as at September 30, 19 72. 


(a) GENERAL AND CAPITAL ACCOUNT TRANSACTIONS 

— — Term 

Date Type of Security Maturity Date Maturity Value Cost Days 

Chartered Banks and Government Deposit Receipts and Notes Purchased 

Sept. 5 Royal Bank of Canada 

11 Toronto Dominion Bank 

19 Bank of Nova Scotia 

19 Toronto Dominion Bank 

26 Toronto Domin«lon Bank 


Octt. 

2/72 

$1,003,572.88 

$1 ,000,000.00 

27 

4.83 

Dec. 

28/72 

711 ,018.96 

700,000.00 

108 

5.32 

Feb. 

16/73 

614,400.00 

600,000.00 

150 

5.84 

Feb. 

15/73 

1,637,556.16 

1 ,600,000.00 

149 

5.75 

Jan. 

22/73 

712,559.73 

700,000.00 

118 

5.55 



$4,679,107.73 

$4,600,000.00 




CEMETERY PERPETUAL MAINTENANCE FUND TRANSACTIONS 


Maturity Maturity Term Annual 

Date Type of Security Date Value Price Cost Yrs./Mos Yield !^ 

Debentures Purchased 

Sept. 11 City of Vancouver 6* June 15/80 $ 2,000.00 $89.00 $ 1.780.00 7/9 7.90 


***************************** 


( b ) SUMMARY OF SECURITIES HELD AS AT SEPTEMBER 30, 1972 

GENERAL AND CAPITAL ACCOUNT" 3NLY 

Type of Security Par or Maturity Value Cost or Book Value 

Short Term 

Chartered Banks and Goverment 
Deposit Receipts and Notes $51 ,692,877.20 $ 50,634,819.60 


Cont'd 
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Clause No. 3 (continued) 

(b) SUMMARY OF SECURITIES HELD AS AT SEPTEMBER 30, 1972 

GENERAL AND CAPITAL ACCOUNT ONLY 

Par or Maturi ty Value Cost or Book Value 


Medium Term 

B.C. Hydro & Power Authority 

7* Parity Bonds due Sept. 1/75 $ 300,000.00 $ 302,055.59 

B.C. Hydro & Power Authority 

6% Parity Bonds due Aug. 15/77 840,00 0.00 8i>0,000.00 

$ 1 ,1'»0,000.00 $ 1,U2,055.59 


Your Board RECOMMENDS that the report of the Director of Finance 
on Investment Matters (Various Funds) for September, 1972 be confirmed. 


FOR COUNCIL AG ION SEE mi{S).....S£L 


BOARD OF ADMINISTRATION 

" PROPERTY MATTERS 

OCTOBER 27, 1972 

RECOMMENDATION 

1 . Acquisition for Britannia Community 
Services Centre; l65l Parker Street 

The Supervisor of Property and Insureunce reports as follows :- 

"Lot 16, Block 23, D.L. 264A, known as 1651 Parker Street, 
is required by the City for the Britainnia Community Services 
Centre, which project is to be developed as aui Urban Renewal 
Scheme under Section 24 of the National Housing Act. 

These premises comprise a one storey and basement frame 
dwelling with a main floor area of approximately 557 sq. 
ft., erected in 1925 on a site 33' x 122', zoned RM-3. 
This dwelling contains 4 rooms, 4 plumbing fixtures, has 
a patent shingle roof, shingle and siding exterior, full 
concrete basement auid is heated by a gas fired hot-air 
furnace . 

An additional structure at the rear of the property is a 
one storey frame dwelling with a main floor area of ap- 
proximately 414 sq. ft., erected in 1908. This dwelling 
contains 3 rooms, 3 plumbing fixtures, has a patent shingle 
roof, shingle exterior and is heated by a gas stove. The 
condition of the front structure is qood with some rehabilita- 
tion started last year. The rear structure is average for 
age and type . 

Following negotiations, the owners have agreed to sell for the 
sum of $20,000.00 as of January 2nd, 1973 , subject to the 
owners retaining rent-free possession to January 31st, 1973. 
This price represents a fair and reasonable value for this 
property and has been approved by Central Mortgage and 
Housing Corporation. It is proposed to demolish this dwelling 
when vac 2m t. 

RECOMMENDED that the Supervisor of Property and Insurance be 
authorized to acquire this property for the sum of $20,000.00 
on the foregoing basis, chargeable to Code #5830/427." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of 
Property and Insurajice be adopted. 


2. Acquisition for Britannia Community 
Services Centre; 1 61 7 Parker Street 


The Supervisor of Property & Insurance reports as follows: 

"The above property legally described as Lot 22, Block 23, D.L. 261|A 
is required for the Britannia Connmmity Services Centre. This pro- 
ject is to be developed as an Urban Renewal Scheme under Section 2i| 
of the National Housing Act. 

These premises comprise a one-storey frame dwelling with a main floor 
area of approximately 90U square feet, erected in 1907 on a site 33' 
by 122', zoned HM-3. The dwelling contains 5 rooms on the main floor 
and one room in the basement, 5 plvunblng fixtures, has a patent 
shingle roof, shake exterior, full concrete basement and is heated 
by a gas fired hot air furnace. This dwelling is in average condi- 
tion for age and type. 


cent ' d. 


Board of Admiaistration, October 2?, 1972 .... (PROPERTIES - 2) 
Clause #2 continued: 


Following negotiations, the owner has agreed to sell for the sum of 
$21,500.00, subject to the following conditions: 

(1) an advance of $1,500.00 to be paid when a registerable deed 
is executed in favour of the City of Vancouver; 

(2) date of sale to be on or before January 31st, 1973; 

(3) owner to be allowed rent free possession up to an including 
one month after date of sale; 

This price represents a fair suid reasonable value for the property, 
«ind has been approved by Central Mortgage and Housing Corporation. 
It is proposed to demolish the dwelling when vacated. 

RECOMMENDED that the Supervisor of Property & Insurance be authorized 
to acquire this property for the sum of $21,500.00 on the foregoing 
basis, chargeable to Code #5830/U27." 

Your Board 

llKOOWiEi'TDS the foregoing recommendation of the Supervisor of Property and 
Insurance be adopted. 

3, Little People's Park 


The Supervisor of Property and Insurance reports as follows:- 

"City Council on June 13th, 1972 gave consideration to a request dated 
May 18th, 1972 from Cyan Dunsmoor, to use certain City-owned lands in 
Kitsilano and Fairview areas for development into Little People's Parks 
under the Opportunities for Youth Programme. Council requested this 
particular group to assist senior citizens by the placement of benches 
in appropriate locations in the Kitsilano area, rather than proceeding 
with the Little People's Park Project. 

However, after further consideration, Cotmcil took the following action :- 

"MOVED that the City-owned lands involved be made available 
to this group for the project, subject to the following:- 

(1) Necessary liability insurance, subject to the 
approval of the Corporation Counsel. 

(2) The property be maintained in a clean and tidy 
condition. 

(3) A thirty day notice provision, should the property 
be required by the City during this period of use." 

As a consequence of this Resolution, the following City lands were turned 
over for development for Little People's Park, Lots 1 amd 3 fixe, ri^t-of- 
way and U of Block 305f D.L. 526 located at the S.E. comer of 7th Avenue 
and Arbutus Street and Lot 7, Block 292, D.L. 526 on the S/s of 6th Avenue 
between Hemlock and Birch Streets. 

At a Park Board meeting of August 2l8t, 1972, a group of three youths 
requested the Parks Board to assume responsibility for maintenance and 
insurance of the park-like work they had done on City-owned vacant Lots 
1 and 3 except the right-of-way and U of Block 305, D.L. 526. The Parks 
Board approved in principle responsibility for maintenance and public 
liability for the lots subject to an affirmative report from their staff. 

cont 'd . . . . 


Boai'd of Administration, October 27, 1972 .... (PROPERTIES - 3) 
Clause #3 continued: 


A report dated August 29th, 197?, prepared by the Deputy Superintendent, 
strongly recommended against the Parks Board meeting the request on the 
grounds that the lay-out and construction of walks, benches and tables 
etc., left much to be desired and that the responsibility and mainten- 
ance of these areas would set a precedent and would reflect on the normal 
standard of maintenance carried out by the Parks Board. 

In consideration of the report and the request, the Board of Parks and 
Public Recreation resolved that City Council be asked if it is interested 
in furthering this project and if they would approve a small additional 
Parks Board budget for maintenance and public liability. It was agreed 
by the Parks Board to mail a copy of the Deputy Superintendent's report 
along with the letter quoting their resolution to City Council. 

A recent inspection of the three City-owned lots at 7th and Arbutus by 
the Property & Insurance Office, revealed that some of the tables, seats, 
etc. have collapsed and will have to be removed. There is little 
evidence of any other improvements to the lots beyond some rough seats 
and the natural growth of trees and wild grass on the site. 

These City lots are located on either side of a privately-owned lot and 
the right-of-way at 7th and Arbutus are held in reserve for requirements 
in connection with the Arbutus-Burrard Connector. The scheduling for 
completion of acquisition of private sites is 1976. 

The request for maintenance did not include the lot located on the South 
side of 6th Avenue between Birch and Hemlock Streets. Inspection indi- 
cates no improvements beyond mounds of stones remain. 

The estimated cost of removal of the benches and tables that have 
collapsed and a clean-up at the Arbutus and 7th Avenue location is in 
the realm of $100.00. The cost of continued minimum lot maintenance 
of the lands involved is estimated to be $200.00 per year. Under nor- 
mal clean-up control of the Properties Office, the lots are brudied and 
kept clear of debris as required. 

This Opportunity for Youth Project has now ended and the funds of 
$10,935.00 have been expended. 

If City Council wishes to further this project, it is suggested that 
improvements be under control of the Parks Board for maintenance and 
public liability insurance. Alternatively, the lots can remain in a 
natural state with minimum maintenance control by the Properties Office 
until they are required for City purposes." 

Your Board RECOMMENDS that the maintenance of the property 
continue to be under the control of the Supervisor of Property and 
Insurance. 


FOR COUNCIL ACTION SEE PAGE(S) /I 


REPORT TO COUNCIL 
STANDING COMMITTEE ON FINANCE 

OCTOBER 19, 19 7 2 

A meeting of the Standing Committee of Council on Finance was 
:ield in the No. 1 Committee Room, City Hall, on Thursday, 
Dctober 19, 1972, at 9:30 a.m. 

PRESENT ; Alderman Adams (Chairman) 

Aldermen Phillips, Sweeney, Bird, 
Rankin and Hardwick 

ABSENT: His Worship the Mayor 

Alderman Linnell (Leave of Absence) 
Aldermen Broome, Calder and Wilson 

CLERK TO 
THE COMMITTEE ; R. Henry 

The Minutes of the meeting held October 12, 1972 were adopted. 

General Review of Certain Financial Matters 

When the Committee was considering the subject of land banks on 
February 10, 1972 and after hearing representations from various 
organizations on the matter, it was advised that a study was 
being made on the City's overall financial position. In this 
regard the Committee passed the following resolution: 

"RESOLVED that the subject matter be tabled pending 
receipt of a report from the Board of Administration 
on the financial study referred to, and that this 
report subsequently be made available to the 
organizations present this day with a view to each 
organization submitting a detailed brief on the 
subject of land banks. 

FURTHER THAT a sub-committee comprising the Chairman 
of the Finance Committee, Vice-chairman, the Board 
of Administration and the Director of Finance be 
appointed with respect to the final preparation and 
submission of this financial study." 

Pursuant thereto, the Board of Administration submitted a report 
under date of October 6, 1972, from the Director of Finance, 
titled "General Review of Certain Financial Matters". The 
Committee noted a number of items submitted for policy discussion 
such as housing, core city problems, and revenue sources. 

After due consideration the Committee took action as noted: 

RECOMMENDED 

(a) THAT the City examine with the Provincial Government, ways 
of 'writing down' expensive land costs for senior citizens 
housing and that a formula be initiated whereby the Federal 
and Provincial Government be requested to share in the 
City's property tax loss. 

(b) THAT meetings be held with the Provincial Government, and 
the Province be urged to take over the entire cost of 
welfare including welfare administrative costs. 


Cont 'd 


STANDING COMMITTEE ON FINANCE 2 

OCTOBER 19, 19 7 2 


Clause No. 1 (continued) 

(c) THAT meetings be held with the Provincial Government and the 
Province be urged to absorb the excessive costs generated by 
the imbalanced situation of the City of Vancouver on such 
items as Administration of Justice, Probation Officers, 
Policing, Provincial Courts, and Detention Facilities. 

(d) THAT WHEREAS the City of Vancouver and the other municipalities 
carry the large proportion of costs of medical health 
services, the Provincial Government be urged to assume all 
health costs and general ambulance services. 

(e) THAT discussions be held with the Minister of Finance on the 
question of sources of revenues for the City and the use 

of the per capita grant as a form of revenue sharing which 
would be responsive to the economic and Provincial revenue 
growth . 

(f) THAT discussions be held with the Minister of Finance on 
the matter of permitting the City to levy a business tax on 
hotel rooms. 


The Committee discussed land that the City owns and the feasibility 
of leasing land as opposed to selling. After considerable discussion 
on this matter, it was RECOMMENDED 

(g) THAT the Board of Administration prepare a position paper 
on the pros and cons of the establishment of managing a 
civic land portfolio such study to include information 

on the approximate value of civic land in various categories, 
showing the approximate potential income for this City land 
if leased. 

(h) RECOMMENDED that the foregoing Board of Administration report 
dated October 6, 1972 be made available to organizations on 
request but that Page 44 of the report be withdrawn. 


The Board of Administration was requested to prepare a brief for 
presentation to the Provincial Government on the subject matter 
discussed today. 

The meeting adjourned at approximately 11:00 a.m. 


* * * * * 


FOR COUNCIL ACTION SEE PAGE(S) C- 


REPORT TO COUNCIL 


STANDING COmiTTEE OF COUNCIL ON 
HEALTH AND WELFARE 


OCTOBER 19, 1972 


A meeting of the Standing Committee of Council on Health 
and Welfare was held in the #1 Committee Room, City Hall, on 
Thursday, October 19, 1972 at approximately 10:50 a.m. 

PRESENT ; Alderman Rankin, Deputy Chairman 
Aldermen Adams, Bird, Hardwick, 
Phillips , Sweeney 

ABSENT ; His Worship the Mayor (On Civic Business) 

Aldermen Broome, Wilson, 
Calder and Linnell 

CLERK; M. James 


Adoption of Minutes 

The Minutes of the meeting held October 5, 1972 were adopted. 

1. Spring Street Pro.ject - Progress Report #1 

On August 29, 1972 Council passed the following :- 

"That Progress Report #1 of the Spring Street Program and 
a further Report expected by next week, be referred 
directly to the Standing Committee on Health and Welfare 
for discussion of these Reports only, and discussion with 
such groups as may be invited by the Director of Social 
Planning/Community Development because of their particular 
interest in the matter." 


Your Committee had before it at this meeting the Board of 
Administration Report dated 25 August, 1972 and the Board of 
Administration Report dated October 2, 1972. 

Also present at the meeting were staff members of the 
Social Planning/Commimity Development Dept. immediately connected 
with the Spring Street Project, the Director of the Spring 
Street Project and three workers. 

It was explained to your Committee that the Spring Street 
Project is part of the overall community response to juvenile 
crime control. Your Committee was advised that there was a need 
for an evaluation of this Spring Street Project Program in 
relation to the specific function that it performs and in relation 
to the other programs in the City directly connected with juvenile 
crime control. It was pointed out to the Committee that the funds 
requested by the department related to the research and evaluation 
necessary to determine the effectiveness of the Spring Street 
Project Program. 

The Director of the Program spoke to your Committee and 
advised of the techniques and methods used by the work staff in 
working with children who are in some way referred to the project. 
Your Committee was also advised that the other influences in the 
child's life, i.e., schools, parents, etc. were also involved in 
the individual program or group program in which a particular child 
was involved. 


Cont 


1^ 


standing Committee on Health and Welfare 2 


October 19, 1972 


The staff members of the Spring Street Project spoke to the 
Committee and by way of anonymous case history advised the 
Committee Members on the details of various methods and 
techniques employed and also on the experience from a statistical 
point of view of the project so far. 

After discussion and further questioning to the staff members 
present, your Committee, 

RECOIVIMENDS 

1. Continuation of the Spring Street Project evaluation research 
as previously described in the report of the Board of 
Administration dated October 2, 1972. 

2. Funds in the araoimt of $2,639.00 to cover evaluation research 
costs in the year 1972 be provided from contingency reserve. 

3. Funds for the continuation of the evaluation research of the 
Spring Street Project incurred pending the 1973 budget 
approval in April, 1973. 


The Committee adjourned at approximately 11:45 a.m. 


FOR COUNCIL ACTION SEE PAGE(S),.^»C-^. 
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CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 


A Regular meeting of the Council of the City of Vancouver 
was held on Tuesday, November 7, 1972, in the Council Chamber, at 
approximately 9:30 a.m. 

PRESENT : His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 

Hardwick, Linnell, Phillips, Rankin, 
Sweeney and Wilson 

CLERK TO THE COUNCIL : R. Thompson 

PRAYER 

The proceedings in the Council Chamber were opened with 
prayer offered by the Reverend Dr. George Turpin, Civic Chaplain. 

'IN CAMERA' MEETING 

The Council agreed to an 'In Camera' meeting later this day. 

ADOPTION OF MINUTES 

MOVED by Alderman Bird, 
SECONDED by Alderman Broome, 

THAT the Minutes of the Regular Council Meeting (with the ex- 
ception of the "In Camera' portion), dated October 31, 1972, be 
adopted . 

- CARRIED. 

COMMITTEE OF THE WHOLE 

MOVED by Alderman Bird, 
SECONDED by Alderman Hardwick, 

THAT the Council resolve itself into Committee of the Whole, 
His Worship the Mayor in the Chair. 

- CARRIED. 

VARYING THE AGENDA 

MOVED by Alderman Adams, 

THAT the Agenda be varied to permit consideration at this time 
of a Special Committee report respecting debentures. 

- CARRIED. 

BOARD OF ADMINISTRATION AND OTHER REPORTS 
A . Bids for $5,000,000 Serial Debentures 

The Special Committee re bids for $5,000,000 City of Vancouver 
debentures reported as follows, under date of November 6, 1972: 


(continued) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 


Bids for $5,000,000 
Serial Debentures (cont'd) 


"On September 6, 1972 City Council authorized a Committee consisting of 
the Chairman of Finance, Board of Administration and the Director of Finance 
to call for bids for a City of Vancouver bond issue in the Canadian bond market 
with the bids being reported to Council for final decision, in accordance* with 
normal procedure. 

The bids were called and were opened at 2:00 p.m. November 6th, 1972, 
and are listed hereunder: 

Net Payment Offered 
per $100 of Par Value 

A. E. Ames S Co. Limited $98,877 

(Syndicate Managers) 

A. E. Ames & Co. Limited 

Wood Gundy Limited 

Pemberton Securities Limited 

Odium Brown & T. B. Read Ltd. 

Dominion Securities Corp. Limited 

Richardson Securities of Canada 

Equitable Securities Canada Ltd. 

Burgess Graham & Company Ltd. 

Bank of Montreal 

Canadian Imperial Bank of Commerce 
The Royal Bank of Canada 
Bank of British Columbia 

Burns Bros, and Denton Limited $98,573 

(Syndicate Managers) 

Burns Bros, and Denton Limited 

Midland-Osier Securities Limited 

Nesbitt Thomson and Co. Ltd. 

Levesque Beaubien Inc. 

Cochran Murray Limited 

The Toronto Dominion Bank 

Merrill Lynch, Royal Securities Limited $98,524 
(Syndicate Managers) 

Merrill Lynch, Royal Securities Limited 
Harris & Partners Limited 
Greenshields inc. 

Pitfleld Mackay Ross S Co. Limited 
Gairdner & Company Limited 
Fry, Mills Spence S, Company Limited 
Bank of Nova Scotia 

McLeod, Young Weir & Company $98.17 

(Syndicate Managers) 

McLeod, Young, Weir & Company Limited 

Bell, Gouinlock S Company, Limited 

Your Committee recommends to Council that the bid of the syndicate 
managed by A. E. Ames £ Co. Limited for $5,000,000 of City of Vancouver bonds as 
described in the tender call at $98,877 per $100 of par value be accepted, this 
being the highest bid, and that cheques accompanying the other bids be returned 
to the tenderers. The high bid represents an interest cost to the City of 
approximately 7.985*." 


Syndicate 


MOVED by Alderman Adams, 

THAT the foregoing recommendation of the Special Committee 
be approved. 


- CARRIED. 
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UNFINISHED BUSINESS 

1. Jericho D.N.D. Lands: 
Jericho Park Committee 

Pursuant to a request from the Jericho Park Committee, it 
was agreed the matter of hearing a delegation from that group be 
deferred to the meeting of Council on November 21, 1972. 

2. Air Supported Structures over 
Tennis Courts: Jericho Tennis Club 

On October 19, 1972, the Board of Administration reported 
as follows, regarding Development Permit Application on behalf 
of the Jericho Tennis Club, to erect air-supported structure 
over four existing tennis courts: 

' The Director of Planning and Civic Development reports as follows: 


"F.B. Bolton Services Limited for the Jericho Tennis Club, have 
filed Development Permit Application No. 59440 to erect a 99' wide 
X 224' long by 32' high air supported structure over four existing 
tennis courts. 

The applicant advises that the proposed structure is required for 
the period October 1, 1972, to Aoril 30, 1973. 

The air supported structure would cover four tennis courts in the 
centre of the Club site. To the east are four more courts. To the 
west is the off-street parking area and four further tennis courts. 

Of the 32' high structure, the lower 12' is colored "opaque green" 
and the upper 20' is colored "translucent white." 


Previous Approval 

In August 1971, the Technical Planning Board approved a development 
permit to erect a 102' wide by 114' long air supported structure 32" 
high for a limited period of one year expiring August 31, 1972. 

The location was on the two centre tennis courts that are furthest 
from the Pt. Grey Road property line. (The current application is 
to cover the same two courts as approved last year plus two immed- 
iately adjacent tennis courts to the south.) 

The Technical Planning Board when granting this limited period of 
approval also stated that consideration by the Technical Planning 
Board to any further period of limited consent would have regard to 
the appearance and form of the structure together with the ammenity 
of the surrounding residential district. 


Consideration by City Council 

In December 1971 a nearby property owner complained to City Council 
about the temporary structure, (copy of Board of Administration 
report dated December 31, 1971 as submitted to Council attached as 
APPENDIX 1.) 

City Council resolved that: 

"THAT Clause 4 of the report of the Board of Administration 
(Building and Planning matters), doted December 31, 1971, 
be received and the complainant be advised that, if she 
wishes, an opportunity will be given to be heard before 
Council prior to any new permit being issued." 

Present Application 

The Technical Planning Board in July, deferred consideration of 
this Development Permit Application for the notification of neighbour- 
ing property ov;ners. Sixteen property owners were notified. Three 

replies were received. One letter advised of "no objection not as 

long as it is not more than 32' high and is not inflated for more than 
the stated time." Two letters objected to the proposed development. 
One of the objectors being Mrs. M. Baker of 3854 West First Avenue. 
(The three letters are on file with the City Clerk.) 

(continued) 
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UNFINISHED BUSINESS (continued) 


Air Supported Structures over 
Tennis Courts; Jericho Tennis Club 
(continued) 


Recoimendation by Technical Planning Board 

The Technical Planning Board would be prepared to APPROVE for a 
limited time expiring April 30, 1973, the same sized structure over 
the same two tennis courts as was approved last year. 

The Technical Planning Board would also consider a new development 
permit application, if filed, for a further additional unit to cover 
two tennis courts after the first unit (if approved and proceeded 
with) had been erected. 

The Technical Planning Board would have special regard to the proposed 
site location of any requested additional unit. 

However, in view of the resolution of City Council of January 5, 1972 
and objections received from Mrs. M. Baker by letter dated August 15, 
1972, the Technical Planning Board requested that the present develop- 
ment permit application be first referred to City Council for CONSID- 
ERATION before any final decision by the Technical Planning Board. 


Your Board submits the foregoing report for the CONSIDERATION of 
City Council. ' 


Mrs. M. Baker appeared and filed a brief, dated November 7, 
1972, setting out the views of herself and other concerned parties 
in respect of this Development Permit Application. The following 
requests were made: 


1. The execution of Zoning repiulations still unfulfilled by the cluo 
would give us sone assurance that any relating to the air hall problen 
would also be coaiplied ivith. 

2. We feel there must oe some definite restrictions on the number of air 
structures permitted at the Tennis Club. 

3. A time li:ait for inflation should be established by the Zoning Depart- 
aent. A 6 month period from Oct. l$th to April l^jth has been suggested. 

Ii. The proliibition of any more permanent buildings on club property, for 
any purpose whatsoever. 

5. The same type of vd.re fencing as peesently encloses all other courts 

at the club shoiild be erected along the Pt. Grey Ud. perimeter, so that 
during the summer months at least, we may have some of our scenic view 
restored, albeit through the mesh of a wire fence. " 


Mr. n. A. White, President of the Jericho 'IVMin i s Club, 
appeared in support of the application for air-supported structure 
over four existing tennis courts, and advised thev are satisfif^d with 
the 6-month limitation suggested, and are desirous of proceeding with 
the wire fencing. 


(continued) 
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UNFINISHED BUSINESS 


(continued) 


Air Supported Structures over 
Tennis Courts: Jericho Tennis Club 
(continued) 


MOVED by Alderman Adams , 

THAT the Technical Planning Board be advised the Council 
favours the air-supported structure over four existing tennis 
courts, from north to south, subject to: 

(a) approval being for a 6-month period only, as of October 15, 
1972; 

(b) prevailing By-laws; 

(c) suitable wire fencing; 

(d) satisfactory arrangements with regard to encroachment on the 
City street. 

- CARRIED. 


3 . Grant to Khalsa Diwan Society 
(Sikh Temple) 

The Board of Administration, under date of November 6, 1972, 
reported as follows: 


' At its meeting on October 17, 1972, Council approved the following 
motion regarding the above grant request: 

"That this matter be deferred to the next Council meeting, 
at which time the delegation be heard. In the meantime, 
however, the Director of SP/CD be requested to furnish a 
report." 

Subsequently on October 31, 1972, Council deferred consideration 
of the grant request pending receipt of this report. 

"The Director of SP/CD has discussed the grant request with 
Mr. Karmil Johl, Chairman of the Board, and Mr. Sabu Singh, Chairman 
of the Building Committee of the Khalsa Diwan Society. The original 
request, dated October 12, refers to the excessive costs of the new 
Sikh Temple and the need for additional capital funds. Subsequent 
discussions with Society officials revealed that the $20,000 requested 
from the City for religious and social programs at the Temple 
currently results from the inability of members of the Sikh Community 
to absorb both their capital and program costs. 

Present program costs of the Khalsa Diwan Society are mainly 
related to their religious and maintenance functions. The annual 
operating budget presented in support of the grant request shows 
six items: services ($12,000), accommodation at the Temple ($8,000), 
legal aid ($6,000), medical clinic ($4,800), language programs ($2,000), 
for a total of $39,800. These are not actual expenses but rather 
monies that the Sikh Community say they would spend if they had the 
funds . 

* The latest audited statement of receipts and expenditures for the 
; Khalsa Diwan Society, for the year ended January 31, 1971, and an 
operating statement for the period February 1st to July 31st, 1972, 
are attached for Council's information. 

Officials of Khalsa Diwan Society agree that their need for money 
stems from their capital indebtedness incurred by the new Sikh Temple 
and admit they would use a City grant to help reduce this debt or to 
pay their City taxes which approximate $10,000. The Director of 
SP/CD thinks the Society should request a capital grant rather than an 
operational grant. 


(continued) 
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UNFINISHED BUSINESS (continued) 


Grant to Khalsa Diwan Society 
(continued) 


The Khalsa Diwan Society is the mother organization for Sikhs 
locally. Their temple is the only one in the Vancouver area and 
serves about 2,000 members in Champlain Heights as well as several 
thousand other members in the Lower Mainland. " 


The Director of SP/CD submits the foregoing report for Council's 
CONSIDERATION and your Board concurs.' 


(*Copy of Organization's submissions on file in City Clerk's 
Office . ) 


A representative of the Society was heard. 


MOVED by Alderman Broome , 

THAT a grant in the amount of $20,000 be approved to this 
Society, on the following basis: 

(a) the first charge against this grant to be in payment of back 
taxes owing to the City; 

(b) the balance to be applied against the Society's capital 
indebtedness, incurred by construction of the new temple. 


- CARRIED BY THE 
REQUIRED MAJORITY. 


ENQUIRIES AND OTHER MATTERS 


Alderman Bird: 
Development Proposal - 
Army and Navy Stores 
(Hastings Street) 


requested information be furnished 
as to the plans of the Army and 
Navy Stores regarding a development 
on Hastings Street and Cordova St., 
respecting their main store. The 
Alderman expressed concern re certain 
proposals communicated to him 
relating to Hastings Street. 


(The Zoning Planner agreed to obtain 
information on the matter and later 
in the morning, submitted an informa- 
tion report, dated November 7, which 
was circulated to Members of Council . 
This report pointed out that the 
officials of the store had no inten- 
tion of minimizing their retail 
frontage on Hastings Street.) 


COMMUNICATIONS OR PETITIONS 


1. Parking Ban on Georgia Street 
(City of North Vancouver) 

A communication was noted from the City of North Vancouver, 
requesting that Vancouver immediately ban all parking on Georgia 


(continued) 
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Parking Ban on 
Georgia St. (cont'd) 

Street, from Chilco Street to Beatty Street, to improve traffic 
movement in and out of downtown Vancouver from the North Shore. 

It also was noted that the City of North Vancouver passed 
a resolution, asking the Federal government to make finances 
available to the Greater Vancouver area for the development of 
urban transportation facilities. 

MOVED by Alderman Rankin, 

THAT this communication be referred to the City Engineer 
for report to the Official Traffic Commission. 

- CARRIED. 

2 . Sands Motor Hotel 

I (Park Board) 

I 

MOVED by Alderman Hardwick, 

THAT the communication from the Park Board, under date of 
September 27, 1972, be received for information, in which the Park 
Board requests that, in future, when a high density complex such 

. as the Sands Hotel is being considered, the Park Board advice be 

I sought. 

! - CARRIED. 

j 

I 3. False Creek Committee 
j (Park Board) 

A communication from the Park Board, under date of October 18, 
1972, was noted, in which a request was made that a member of the 
Park Board be appointed to the False Creek Committee. 

MOVED by Alderman Wilson, 

THAT a member of the Park Board be invited to attend meetings 
of the False Creek Committee on an ex officio, non-voting basis. 

i 

I - CARRIED. 

I 

4. Shannon Estate Development, 

57th Avenue and Granville St. 

A request was noted from the Shannon Citizens Committee, under 
date of October 27, 1972, that Council's decision in regard to 
the Shannon Estate Development, at 57th Avenue and Granville Street, 
be reconsidered, and a representative of the Shannon Citizens 
Committee be heard. 

MOVED by Aldemnan Rankin, 

That the delegation be heard by Council at the first possible 

! opportunity. 

i 

' - LOST. 


(continued) 
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COMMUNICATIONS OR PETITIONS (cont'd ) 


Shannon Estate Development 
(continued) 


A recorded vote was requested and the record therefor 
is as follows: 


FOR THE MOTION 


AGAINST THE MOTION 


Alderman Rankin 
Alderman Hardwick 
Alderman Linnell 
Alderman Phillips 
Alderman Calder 


Alderman Adams 
Alderman Broome 
Alderman Sweeney 
Alderman Wilson 
Alderman Bird. 


His Worship the Mayor 


(Lost) 


MOVED by Alderman Adams , 

THAT the Shannon Citizens Committee be advised the Council 
is not prepared to reconsider the matter further, having given 
instructions for a Development Permit to be issued, as the City 
could be subject to damages. 


(Aldermen Hardwick, Phillips and Rankin voted in the negative.) 


5. Fairview Slopes Area: 
Delegation 


A request was noted from the Fairview Slopes Ratepayers and 
Tenants Association, requesting an opportunity to appear before 
Council on the matter of developments along Broadway, in 
the Fairview Slopes area. 

MOVED by Alderman Rankin, 

THAT the delegation be heard. 


6. Membership: G.V.R.D. 
Park Committee 


The Council, on October 3, 1972, concurred with the request 
from the Park Board and asked the Greater Vancouver Regional 
District to apply for amendment to the prevailing legislation 
whereby one additional member to the Regional Park Committee could 
be appointed by and from the Vancouver Park Board. 

In reply, a letter was noted from the Regional District, under 
date of October 27, 1972, setting out policy in this regard, and 
stating that if the City wishes to have a member of the Park Board 
on this Park Committee, a request could be forwarded to the District 
Board before committee appointments are made early in 1973 . However, 
it has been the practice to restrict committee appointments to Mayors 
and Aldermen of member municipalities. 


- CARRIED. 


- CARRIED. 
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COMMUNICATIONS OR PETITIONS (cont'd) 

Membership: G.V.R.D. 
Park Committee (cont'd) 

MOVED by Alderman Broome , 

THAT the Regional District be advised the City of Vancouver 
reiterates its request that provision be made whereby, in 
addition to the present membership arrangements for the Regional 
Park Committee, an elected member of the Park Board be appointed 
to that committee. 

- CARRIED. 

7. Appeal: Cue Productions 
Canada Ltd. 


A communication was noted from Mr. James Craig, Barrister 
for Cue Productions Canada Ltd., filing a Notice of Appeal 
from decision of the Council Committee for the Control of Soliciting 
for Charity, in not granting a license at its meeting on October 24, 
1972. The License was to solicit for charity on behalf of Richmond 
Crestwood Lions Club. It is advised further grounds may be advanced 
to those set out in their letter. 

MOVED by Alderman Rankin, 

THAT the appeal be heard, at a time to be set by the City 
Clerk . 

- CARRIED. 

8. Planetarium Passes: 

Table Tennis Team fron Peru 

His Worship the Mayor advised that, in connection with a 
table tennis team from Peru, the President of the Canadian Table 
Tennis Association asked for passes to the Planetarium on November 7 
for ten players and five of the host party. 

MOVED by Alderman Rankin, 

THAT this request be approved. 

- CARRIED. 

9. First National Tri-Level 
Conference: Alderman Phillips 

MOVED by Alderman Wilson, 

THAT, pursuant to the recommendation of His Worship the Mayor, 
Alderman Phillips be authorized to attend the pre-conf erence 
meeting and the First National Tri-Level Conference, in Toronto, 
commencing November 19th through November 21st, 1972; and Alderman 
Phillips be requested to report to the Council on his return. 

- CARRIl^D. 

10. Nomination Advertising: 
1972 Civic Elections 

The City Clerk advised of the current newspaper strike and, 
therefore, pursuant to Charter provisions, requested that he be 
granted authority to advertise nomination, day on the basis of 
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COMMUNICATIONS OR PETITIONS (continued) 

Nomination Advertising: 
1972 Civic Elections 
(continued) 

notice being placed in twelve editions of appropriate local area 
newspapers, and in addition, a small amount of advertising on 
television and radio, all to be at the City Clerk's discretion. 
Further, notifications will be posted at the City Hall and Court 
House . 

MOVED by Alderman Wilson, 

THAT, if and when necessary, the City Clerk's alternative 
suggestions to the normal Charter provisions in regard to nomination 
advertising, be approved, with the addition that notification be 
posted also in the General Post Office. 

- CARRIED. 
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Council recessed at approximately 10:50 a.m., following 
which an 'In Camera' meeting was held. The Council reconvened, 
in open session, at 11:30 a.m., with the same personnel present. 


COMMUNICATIONS OR PETITIONS (continued) 


11. Certification of 
List of Electors 

Pursuant to a request from the City Clerk's Department, it 

was 

MOVED by Alderman Adams , 

THAT the latest date by which the Revising Judge shall 
make his certification of the list of electors be extended for 
one week, from November 15 to November 22, 1972. 


- CARRIED. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

B. GENERAL REPORT, 
November 3, 1972 

Works and Utility Matters 

Closing Carnarvon Street 

between 16th and 19th Avenues (Clause 2) 

It was agreed to defer consideration of this clause pending 
the hearing of delegations as requested. 

Cancellation of Existing 

Commercial Crossing Agreements (Clause 3) 

After considering this clause and the portion submitted to 
Council particularly for consideration, it was, 

MOVED by Aid. Broome, 

THAT the clause be referred back to the Board of Adminis- 
tration to obtain a report from the Corporation Counsel and City 
Engineer on the implications of Council adopting these proposals, 
as well as any other advice to assist Council in the matter, 

- CARRIED 

Closure of Portion of Rhodes Street (Clause 1 ) 

MOVED by Aid, Wilson, 

THAT this clause of the report of the Board of Administration 
(Works and Utility matters), be adopted, 

- CARRIED 

C. Fire Department: Staff Increase 
for Fire Warden Division 

The Board of Administration, under date of November 3, 1972, 
submitted the following report: 

* 

"Your Board has received the attached report from the Fire Chief 
and Administrative Analyst. 

The recommendations of the report are: 

" Summary of Recommendations 

The Fire Chief and the Administrative Analyst recommend that: 

1, This report be adopted and establishment of 7 additional 
positions: 

Captain (District Supervisor) 1 
Lieutenant Institutional Inspections 1 
Fire Wardens 3 
Lieutenants Fire Investigation 2 

7 

at an estimated annual salary and fringe benefit cost of 
$74,656,00 be approved (1973 rates). 

2 . Deployment 

(a) The Fire Investigation Branch of the Division 
have 4 established positions, namely: 

Captain 1 
Lieutenants 3 

and that candidates selected to fill the two 
additional Lieutenant positions be appointed 
at the Fire Warden level for the first year on a 
probationary basis because of the necessary 
training that incumbents of such positions must 
have. (This is an increase of 2 positions.) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


Staff Increase for 

Fire Warden Division (cont'd) 

(b) Two Lieutenant positions be established to carry 
out the institutional inspection work. (This is 
an increase of one position.) 

(c) One Lieutenant be assigned as a permanent office 
duty man. The duties to include all plan checking 
work, answering general enquiries and to give 
instiruction to Fire Wardens in an emergency 
situation. 

The Lieutenant responsible for the inspection of 
propane and flammable liquid installations be assigned 
to the office duty as it is recommended that flammable 
liquid control be assigned to the Fire Wardens, 
under close supervision of the Captains in charge 
(see (e) below) . 

(d) Upon adoption of this report the contraventions to 
Fire By-laws now reported by the fire companies be 
sent to the Fire Wardens for follow-up, thus 
enabling the officer responsible for company 
inspections to spend full time in training and 
supervising fire fighting companies in fire prevention 
and inspectional duties. 

(e) Fire Wardens 

The City be divided into two inspectional areas; 
one Captain and four Fire Wardens to be assigned 
to each area. 

Two Fire Wardens to be permanent vacation reliefs 
for the total Division. 

The total number of established positions to be: 

Captains - 2 

Fire Wardens - 10 
12 

This is an increase of four positions - one 
Captain and three Fire Wardens. 

(f) The following promotions be effective January 1, 
1973: 

Lieutenant Company Inspections - 

- to captain Company Inspections 

Lieutenant Fire Investigations - 

- to Captain Fire Investigations 

3 . Space in Old Museums Building 

Space be allocated in the old Museum building at Main and 
Hastings to house four fire investigators, one Captain, 
five Fire Wardens and the captain - Public Education. 

4 . Personal Paging Devices 

Twenty-three (23) paging devices be supplied at an 
approximate cost of $460 per month. 

5. Six (6) additional City cars bo supplied and th.it until 
such cars are made available, thc> omployoos usinq private 
cars be granted auto allowance on a regular basis. 


Your Board note that the following comments have been made in 
support of the recommended increase of seven positions in the 
Fire Warden Division: 

1. The present establishment of 15 positions has been 
unchanged since 1947. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


Staff Increase for 

Fire Warden Division (cont'd) 


2. The present inspectional interval does not meet minimum 
fire safety requirements. Fire prevention inspections 
in buildings in the City are substantially below the 
level laid down by the provisions of the Fire Marshal's 
Act. 

3 . Standard of Service to be at 1960 level 

The minimum number of inspections currently required to 
conform to an acceptable standard (established by the 
Fire Chief) based on the 1960 level of service is 82,623 
of which 36,954 will be carried out by Fire Wardens and 
48,669 will be undertaken by the Fire Companies. 

'~4, Coincident with the increase in the number of buildings 
there has been a significant increase in the size and 
complexity of such buildings (Denman place - classified 
as one building - has 30 individual operations requiring 
a minimum of 90 inspections annually and 180 inspections 
annually to meet the statutory requirements of the Fire 
Marshal's Act.) 

5. The number of fire investigations has increased from 
1,528 in 1960 to 3,375 in 1971. Total fire loss due 
to arson in 1971 amounted to $1,900,000.00 in addition 
to which there were many other fire losses in which 
arson was suspected but not proved. 

6. Fire safety education includes the preparation of fire 
evacuation plans and the instructions in the use of 
fire alarm systems for Lhe many large commercial and 
industrial complexes developed during the past decade. 

7. The amendments to the Fire Alarm By-law have necessitated 
and will continue to need additional detailed surveys and 
inspections . 

Your Board note that this report has been discussed with the 
Business Agent of the Vancouver Firefighters' Union Local 18 
of the International Association of Firefighters, and he concurs 
herein; 

Your Board RECOMMEND 

approval of the recommendations of the 
Fire Chief and Administrative Analyst and note that the 
standard of service to be provided upon adoption of this will 
be no greater than was provided in 1960." 

♦Report is on file in 
City Clerk's Office 

MOVED by Aid. Rankin, 

THAT the recommendation of the Board of Administration 
in the foregoing report be approved . 

- CARRIED 

D. Replacement of No. 1 Firehall 

The Board of Administration, under date of November 3. 1972. 
submitted the following report: 

'^The Fire Chief and the Director of Permits and Licenses Department 
report as follows: 


•*0n Jxine 22nd, 1971 1 meeting "In Camera", Council appointed the 
firm of Eng & Wright as architects for the Headquarters Firehall 
and the firm of John H, Hansen as architect for the remaining two 
Fireballs as proposed tinder Concept "A" in the report of the 
Board of Adndnistration dated April 14th, 1971 1 approved by- 
Council on May 4th, 1971. 


cont 'd , 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
Replacement of No . 1 Fireball (cont'd) 

The Architects* preliminary proposals have been completed to the 
satisfaction of the Fire Chief, Director of Planning & Civic 
Development, and the Director of Permits & Licenses, and are 
submitted herewith for the approval of Council, together with 
the current cost estimates. 

ESTIMTED COSTS 

The estimated cost of the three projects is as follows: 

Fire Department Headquarters Hall $ 1,135,000 

Building Contract $ 1,017,000 
Architects' and Consultants' Fees 82,000 
Utilities, Communications, Soil 

and Materials Testing, Etc. 26,000 
Contingency Sum 10,000 

TOTAL $ 1,135,000 

"Burrard" Fireball (#2) 416,954 

Building Contract $ 366,894 
Architects' and Consultants' Fees 27,900 
Utilities, Coiraiunications , Soil 

and Materials Testing, Etc. 17,660 

Contingency Sum 4i500 

TOTAL $ a6,954 

"Sn^rthc-Hamilton" Fireball (#7) 321,802 

Building Contract $ 278,818 
Architects' and Consultants' Fees 21,324 
Utilities, Consninications , Soil 

and Materials Testing, Etc. 18,l60 
Contingency Sum 3t500 

TOTAL $ 321,802 

Tbtal Estimated Costs of the Three Fireballs $ 1,873,800 


Total Estimated Costs of the Three Fireballs $ 1,873,800 

Total Acquisition Costs for Three Fireballs 465,000 


TOTAL ESTIMATED COST $ 2,338,800 


The costs of Fvny necessary additional or replacement furnishings 
and equipment and moving expense are not included in the estimates 
above, and will bo the subject of a further report to Coimcil. 


When the Fire Chief was preparing his report of April 14th, 1971, 
he requested cost estimates from the City Building Inspector. 
Because of the workload on the Construction Branch at the time, the 
Building Inspector was unable to provide estimates. He did, however 
review information which the Chief obtained with respect to unit 
costs of fireballs under construction in the Greater Vancouver area 
and agreed to the figures proposed by the Chief. Since no plans 
were in existence, no architect had been appointed and no detailed 
outline of require;nents had been prepared, the Building Inspector 
pointed out that these figures were very approximate. The figures 
used liad validity, however, in enabling the City to decide on which 
general scheme to adopt. They were not put forward as figures to 
be used for purpose of appropriating funds and the report of 
April 14th, 1971 makes this point. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
Replacement of No. 1 Fireball (cont'd ) 

The architects have now completed their preliminary drawings and 
have submitted the estimate of cost set forth in this report. The 
figures in the Apiril 14th, 1971 report show an overall total of 
$1,430,000, The current cost estimate exceeds the preliminary 
figures by $900,000, 

During this period, it has been realized that sufficient allowance, 
in the original rough figures, had not been made because of several 
factors which contributed significantly to the total cost. These 
included the provision of additional floor area and clear height 
to accommodate the large fire-fighting equipment now in seirvlce; 
providing larger hose towers suitable for training purposes; 
necessary additional office space and storage facilities for 
equipment and supplies in the Headquarters Firehall; and the 
additional costs involved in developing sites substantially larger 
than those initially assuiried. It is believed that the drawings set 
forth the requirements of the Fire Department in a reasonable way 
and no "frills" have been included, 

SI'iS OF \mi NO, 2 ("HTRHARD") FIREHAIL - RECXirEED AODITIOML FRONTAGE 

The 99-foot parcel designated as the Site of the new No, 2 Firehall, 
namely Lot 9 and West -g- Lot 8, Block 6, D,L, 185 proved slightly 
too narrow to provide a satisfactory development , as regards the 
req[uircd off-street parking space. It is proposed that the Site 
be increased in width by appropriating the West 3 feet of Lot 1, 
an adjacent City-owed parcel presently leased for parking, and that 
the Site be consolidated as one parcel. The present lessee is 
willing to surrender the 3-foot strip at no loss of revenue to the 
City, The selling price of the additional 3-foot frontage ($4,590,85) 
is included in the foregoing total estimate of $465,000 for acquisition 
of the Firehall Sites, 

ESTHaTED RECOVERIES 

In the above-mentioned report of the Fire Chief, it was noted that 
an advance of $750,000 had been received from the Federal Government 
towards the acquisition cost of City lands and buildings on Block 56, 
D,L. 541, which includes the present No, 1 Firehall Site, Negotiations 
of the final settlement have been deferred pending the results of 
the call for tenders for construction of the replacement Firehall, 
The report also noted that the estimated proceeds from the sale of 
the present No, 2 Firehall Site at Gore and Cordova Streets would 
amount to $50,000, These matters will be reported on at the con- 
clusion of their respective negotiations, 

SOURCE 0? FUNDS 

The Director of Finance recommends that, if Council approve the 
prelininary plans and estimates for the Firehalls, any necessary 
interim fir»sncing be provided from the unallocated 1972 Supplementary 
Capital Funds, and that the balance of the f\ands required be reported 
on to Council when tenders are received. 

It is RECCi^MENDED that: 

1. Council accept the Architects' proposals, and approve the 
current estimates in principle; 

2. The Director of Finance be authorized to provide interim 
fixiancing sufficient to meet current commitments, the funds 

to be provided from the unallocated 1972 Supplementary Capital 
Funds, and to report to Council on the provision of balance 
of funds required when tenders are received; 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
Replacement of No. 1 Fireball (cont'd) 

3» Council approve the acquisition of the West 3 feet of Lot 1, 
Block 6, D.L, 185 and its consolidation with Lot 9 and West ^ 
Lot 8, Block 6, D.L. 185 as the Site of the new No. 2 Fireball; 

4« The Director of Permits & Licenses be authorized to instruct 
the Architects to prepare working drawings and specifications 
for the three Fireballs, in accoixiance with their preliminary 
proposals and to have tenders called for the building contracts." 

Your BOARD KECOI-MENDS that the recommendations of the Fire Chief and the 
Director of Permits and Licenses be adopted. * 

MOVED by Aid. Rankin, 

THAT the foregoing recommendation of the Board of Adminis- 
tration be approved. _ ^^^^^^^ 

GENERAL REPORT, November 3, 1972 (cont'd ) 

Harbours and Parks Matters 

Construction of Swimming Pool at 
Lord Byng High School 

MOVED by Aid. Wilson, 

THAT the report of the Board of Administration (Harbours 
and Parks matters), be adopted. _ CARRIED 

Building and Planning Matters 

Rezoning: W/S Main Street between 
39th and 40th Avenues (Clause 2) 

Rezoning: S/E corner of l8th Avenue 
and Carolina Street (Clause 3) 

It was agreed to defer consideration of Clauses 2 and 3 of 
the report of the Board of Administration (Building and Planning 
matters), pending the hearing of delegations as requested. 

Britannia Community Services Centre: 
Progress Report and Arrangements re 
Architects ' Fees (Clause 4) 


MOVED by Aid. Bird, 

THAT the following be added to the recommendations in this 
clause as (d) and the clause then, with recommendations (a) to 
(d) be adopted: 

"approve the appropriation of $80,000 for the City's 
share of the normal architects ' fees foi- the period 
to March 31, 1973" 

- CARRIED 

Site of Disused Grain Elevator: 

2700 block Wall Street and 

Development Permit Application (Clause 8 ) 

MOVED by Aid. Rankin, 

THAT further consideration of this clause be deferred for 
two weeks and in the meantime a copy of the information contained 
therein be furnished to the interested organizations in the area; 

FURTHER THAT the communication from the Vancouver City 
Planning Commission, dated November 6, 1972, on this matter, 
be received. 

- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

GENERAL REPORT, 

November 3, 1972 (cont'd) 

Balance of Building and Planning Matters 

MOVED by Aid, Broome, 

THAT, in respect of the report of the Board of Administration 
(Building and Planning matters). Clauses 1, 5 and 7 be adopted and 
Clause 6 received for information. 

- CARRIED 

Finance Matters 

Request of Vancouver Public Aquarium Association 
for Additional Financial Assistance 


After considering this clause and the request of the Vancouver 
Public Aquarium Association for an additional grant for 1972, 
it was, 

MOVED by Aid. Adams, 

THAT an additional grant in the amount of $15,000 be approved 
to the Vancouver Public Aquarium Association for 1972. 

- CARRIED BY THE 
REQUIRED MAJORITY 

E. PERSONNEL MATTERS. November 3, 1972 

MOVED by Aid. Broome, 

THAT the report of the Board of Administration (Personnel 
matters), be adopted. 

- CARRIED 

F. PROPERTY MATTERS, November 3, 1972 

Rental Review, Portions of Hartley and 

Kinross Streets, South of Kent Avenue (Clause 1 ) 

MOVED by Aid. Adams, 

THAT this clause be adopted on the understanding there will be 
a provision for a rental review at each five-year rental period. 

- CARRIED 

Balance of Property Matters 

MOVED by Aid. Bird, 

THAT Clauses 2 and 3 of the report of the Board of Adminis- 
tration (Property matters) , be adopted . 

- CARRIED 

G. Subdivision Application: 
8625 Angus Drive, Vancouver 

It was agreed to defer consideration of this report of the 
Board of Administration, dated October 25, 1972, pending the 
hearing of a delegation as requested. 

H. Flood Plain Policy Report: G.V.R.D . 

The Board of Administration, under date of November 6, 1972, 
submitted the following report: 

'The Director of Planning and Civic Development reports as follows: 

"A letter addressed to His Worship the Mayor from Mayor 
A. Langley, Acting Chairman of the Greater Vancouver Regional 
District Planning Committee regarding the GVRD Flood Plain 
Policy Report has been referred to this department for comment. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


Flood Plain Policy Repoi't (cont'd ) 

The letter notes that the GVRD Planning Committee has produced 
a series of recommendations on flood plain policy and that the 
Board deferred action on these recommendations for one month 
to allow constituent councils to study the matter. A meeting 
during November is asked for. 

The only part of the City of Vancouver falling within the flood 
plain is along the north arm of the Eraser River. Part of 
this area is industrial up to approximately Angus Drive and 
from Angus Drive westward the area is mixed zoning, residential 
and agricultural. 

The Provincial Government is currently preparing legislation which will 
restrict the subdivision of land in floodplains, particularly with 
respect to residential uses. Last Spring, the Engineering Department 
reported to Council on a dyking policy. In general, this report 
recommended against major expenditures on dyking because the probabil ity 
of damage due to flooding in the Vancouver floodplain is small. The 
Engineering Department has also been in touch with the Provincial 
Department of Municipal Affairs to see if the Province would consider 
excluding the Vancouver floodplain from such legislation, lliey have been 
informed that this is unlikely and that Vancouver's floodplain vrould be 
subject to the noted restrictions. A final decision on this matter has 
not been made and will be reported to Council when it is received. 

A report on the future of this area is in preparation and it is 
hoped to get it to Council on either the 21st or 28th of Novem- 
ber. It is suggested that Council could discuss this matter 
with Regional District members within a clearer context after 
receipt of the departmental report and, accordingly, it is 
RECOI'IMENDED that a meeting between the Regional District offi- 
cials and the Standing Committee on Planning and Development 
be arranged as near to the end of November as possible, so that 
the officials' report can be considered concurrently." 

Your Board RECOMMENDS that the foregoing recommendation of the 
Director of Planning and Civic Development be approved. ' 

MOVED by Aid. Wilson, 

THAT the proposed meeting between the Regional District 
officials and the Standing Committee on Planning and Development 
be arranged as proposed, except that the meeting be held prior 
to the Regional District meeting which will have this matter under 
consideration . 

- CARRIED 

I. Report of Standing Committee on 

General Purposes, October 26, 1972 

MOVED by Aid. Broome, 

THAT the report of the Standing Committee on General Purposes 
be adopted , 

- CARRIED 

J. Report of Standing Committee on 

Health and Welfare, October 26, 1972 

MOVED by Aid. Rankin, 

THAT the report of the Standing Committee on Health and 
Welfare be adopted. 

- CARRIED 

K. Report of Standing Committee on 

Planning and Development, November 1, 1972 

MOVED by Aid, Bird, 

THAT the report of the Standing Committee on Planning and 
Development be received for information, 

- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

L. Report of the Standing Committee 

on Health and Welfare, November 2. 1972 

Dunbar-West Point Grey 

Information Centre (Clause 1 ) j 

' f- 

MOVED by Aid. Linnell, 

THAT Clause 1 of the report of the Standing Committee on 
Health and Welfare be adopted. 

- CARRIED BY THE 
REQUIRED MAJORITY 

Skid Road Housing Conditions 

MOVED by Aid. Linnell, 

THAT Clause 2 of the report of the Standing Committee on 
Health and Welfare be adopted. 

- CARRIED 


At this point Alderman Adams took the Chair to relieve His 
Worship the Mayor to attend to other Civic business. 


M. Development Permit Applications at 

Variance with West End policy Guidelines 

The Board of Administration, under date of November 3, 1972, 
submitted the following report: 

' The Director of Planning and Civic Development reports as follows: 


"BACKGROUND 

Council, on August 15th, 1972 resolved in part that: 

•the Director of Planning and Civic Development be asked to 
draw to Council's attention any Development Permit Applica- 
tions in the meantime, in the area affected, when it is felt 
such applications are contrary to the spirit of the Policy 
Guidelines report.' 

Development Permit Application //59581, 1725 Pendrell Street, was the first 
such application which had to be drawn to Council's attention. It was the 
subject of a Board of Administration report to Council dated October 27th, 
1972 in which the Director of Planning and Civic Development and the 
Corporation Counsel advised Council that regardless of the existence of 
the West End Policy Guidelines, Development Permit Applications must be 
processed in accordance with the Zoning Hy-law in effect at the time the 
Development Permit Application is submitted. An exception to this rule 
occurs when the Development Permit Application is at variance with a Zoning 
By-law in preparation. A zoning by-law is considered to be In preparation 
once a rezonins ::pplication lias betii subuilLted . 

The October 27th, 1972 report recommended that: 

'1. Development Permit Application #59581 be processed in 
accordance with existing RM-4 regulations 

2. the Director of Planning and Civic Development be 

Instructed to submit a rezoning application for the 
West End local residential area in accordance with 
the proposed West End Policy Guidelines dated 
August, 1972; such new zoning to implement maximum 
residential floor space ratios in the order of 2. A and 
2.9, and a maximum commercial floor space ratio of 3.0 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


Development Permit Applications at 
Variance with West End Policy 
Guidelines (cont 'd) 


3. the application for such new West End zoning by-laws 
be the subject of an immediate report to Council for 
reference to public hearing.' 

In considering these recommendations, Council tabled Recommendation 1 for 
one week but approved Recommendations 2 and 3. The rezoning application 
was submitted by the Director of Planning and Civic Development on October 
31st, 1972, immediately following Council's approval of the recommendation. 


CURRENT DEVELOPMENT PERMIT APPLICATIONS AT VARIANCE WITH THE WEST END 
POLICY GUIDELINES 


The following Development Permit Applications for highrise apartments have 
been received prior to submission of the October 31st, 1972 rezoning 
application : 


Development Permit Application //59581 , 1725 Pendrell Street, which was 
before Council October 31st, 1972, was submitted July 20th, 1972. Revised 
drawings however were not received until September 29th, 1972 and they 
were then subsequently checked for compliance. This application is for 
a condominium apartment building embodying: 

floor space ratio 3.38A 

height 18 storeys 

units lOA 

site area 198' x 131' 

It is noted that the permitted floor area is exceeded by 
1,322 square feet and that the area of the balconies is 
exceeded by 446 square feet. The attached two letters 
from the West End Community Council and The Lord Roberts 
Elementary School have been received to date in opposition 
to this application. 

Development Permit Applicat ion //60303, 1146 Harwood Street, which was sub- 
mitted October 5th, 1972, is for a typical RM-4 apartment building 
embodying : 


floor space ratio 3.31 

height 15 storeys 

units (primarily one bedroom) 115 

site area 198' x 131 ' 

(21,600 sq.ft. approx.) 

Development Permit Aoplicat I o u 60 3 R 8 , 1600 Nelson Street , which was sub- 
mitted October 17th, 1972 is for a senior citizens' apartment building 
embodying : 


floor space ratio 3.5 

height 24 storeys 

units 277 

site area 264 ' x 131 ' 

(39,000 sq.ft , approx.) 


Development Permit Application //60451, 2077 Nelson Street, which was sub- 
mitted October 24th, 1972 is for a condominium apartment building 
embodying : 


floor space ratio 
height 

units (2 and 3 bedroom) 
site area 


3.442 

23 storeys 
59 

177.8' X 131' 

(23,300 sq.ft. approx.) 


cont 'd 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Development Permit Applications at 
Variance with West End Policy 
Guidelines (cont'd) 

Development Permit Application #60456 , 1331 Nelson Street, which was sub- 
mitted October 24th, 1972 is for a typical apartment building on a smaij. 
66' frontage lot. It represents a resubmission of drawings previously 
approved as Development Permit #49949 which has expired. It embodies: 

floor space ratio 3.091 

height 9 storeys 

units 42 

site area 66' x 131' 

(8,600 sq.ft. approx.) 

Development Permit Application / /60457, 1108 Nicola Street, also submitted 
October 2Ath, 19 72, is a diiplic^rte^oT Development Perniit Applic-;-it inn /'^0456. 
It is a resubmission of Development Permit //49363 which has also expired. 
It embodies: 

floor space ratio 3.091 

height 9 storeys 

units 42 

site area 66' x 131' 

(8,600 sq.ft. approx.) 


Development Permit Application //604 9b. 1111 Pacific Street, which was sub- 
mitted October 30th, 1972 is for an apartment building embodying: 

floor space ratio 3.38 
height 17 storeys 

units 121 
site area 176' x 131' 

(23,300 sq.ft. approx.) 


Development Permit Application #60497 , 1816 Haro Street, which was sub- 
mitted October 30th, 1972 is for an apartment building, embodying: 

floor space ratio 3.48 

height 21 storeys 

units 122 

site area 231' x 131' 

(30,400 sq.ft. approx.) 


SUMMARY 


With the exception of Development Permit Application #59581, none of the 
foregoing development permit applications have been processed and the 
foregoing information is as stated by the individual applicants. In fact 
some or all of the applications may not be in accordance with regulations 
In matters of detail. 

These applications are 'outright' uses and arc contrary to the spirit of the 
West End Policy Guidelines report in that all clp.ht exceed the proposed 
maximum floor space ratios of 2.4 and 2.9 for residential areas. However, 
as outright uses, they must be assessed in the liglit of the Zoning By-law 
In effect at the time the Development Permit Application is submitted. It 
has been standard City practice that even though most development permit 
applications as Initially received do not meet the Zoning and Development 
By-law requirements and could legally be refused, these applications not be 
refused but discussions and negotiations be carried on with the applicants 
to secure revisions which will bring them into conformity with the By-law. 


cont 'd . 


Regular Council, November 7, 1972 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Development Permit Applications at 
Variance with West End policy 
Guidelines (cont'd) 


CONSIDERATION 

Even though it may be legally possible to refuse some of the permits because 
of non-compliance with the regulations in detail, it is suggested for the 
consideration of Council that applicants be given a period of 90 days from 
such date as the applicants are notified in writing of non-complicance , if 
any, to the existing RM-4 regulations, to bring their permits into compliance 
with these regulations. If the development permit applications are brought 
into compliance they should be issued but under no circumstances would the 
Director of Planning and Civic Development extend their time or renew them. 
(A development permit is valid for 12 months from the date of issue.) 
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The effect of this proposal is intended to allow bona fide development- to 
proceed where the applicant has carried forward his designing and financing 
but to eliminate those permits which are merely of a holding nature. 

It is further suggested that Development Permit Applications received 
following the October 31st, 1972 submission of the rezoning application 
should be referred to Council with the recommendation that they be withheld 
when they do not conform to the proposed zoning. 


Your Board submits the report of the Director of Planning and Civic Development 
for the consideration of City Council. 

After considering the foregoing report the Council took 
action as follows: 

(i) MOVED by Aid. Rankin, 

THAT, with the exception of Development Pei^mit No. 59581 
referred to in the Board of Administration report, development 
permit applications which are not strictly and legally in accordance 
with the present by-law, be not approved and the applicants be 
directed to re-apply under the new West End policy guidelines. 


- CARRIED 

(ii) MOVED by Aid. Broome, 

THAT development permit application No. 59581 be issued 
in the normal manner when the developer has met the requirements 
of the by-law. 

- CARRIED 


(iii) MOVED by Aid. Hardwick, 

THAT development permit applications in this West End 
area, submitted subsequent to October 31, 1972, be brought to 
the Council for consideration. 


- CARRIED 

O . Twenty-five Year Service Recognition 

The Board of Administration, under date of November 6, 1972, 
submitted the following report: 

' The Director of Personnel Services reports as follows: 


"At the— -raquos t of the Executive of the City of Vancouver 
Foremen's Association, a feasibility study was conducted 
to consider recognition for those employees who have 
completed 25 years of service within municipal employment 
(excluding Fire, Police and Parks Department). 


cent 'd . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


Twenty- five Year 

Service Recognition (cont'd ) 

The survey shows that a total of 271 employees have 
attained their 25 years of service since 1965, the last 
time a recognition ceremony was held. 

The total attendance at such a ceremony comprised of Awards 
Recipients, Members of Council, Commissioners, Department 
Heads and wives or husbands would total 622. The total 
cost of such a function would not exceed $5,300.00. 

If such a ceremony were held, it would be desirable to 
have it held in the early part of December. It has been 
ascertained that the Queen Elizabeth Theatre is available 
on Thursday, December 7th, 1972 from 2:00 p.m. to 5:30 p.m. 

The Comptroller of Accounts advises that the required funds 
(not exceeding $5,300.00) for this function would be available 
from Contingency Reserve. 

As it is desirable that this services recognition ceremony •.. ' 
be held, I recommend appi'oval be granted to proceed with 
the necessary arrangements. ' The City Clerk and Executive 
Assistant to the Mayor are also in agreement with this 
recommendation. " 

YOUR BOARD 

RECOMMENDS that the foregoing recommendation of the 

Director of Personnel Services be adopted ' 


MOVED by Aid, Rankin, 

THAT the foregoing recommendation of the Board of Admin- 
istration be approved. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Wilson, 

THAT the Committee of the Whole rise and report, 

- CARRIED 

MOVED by Aid. Wilson, 
SECONDED by Aid, Broome, 

THAT the report of the Committee of the Whole be adopted, 

- CARRIED 

BY-LAWS 

1. BY-LAW TO AMEND BY-LAW No, 2046, BEING THE 
POUND BY-LAW (increase collection charges 
in respect of disposal of dogs) 


MOVED by Aid. Bird, 
SECONDED by Aid. Adams, 

THAT leave be given to introduce a By-law to amend By-law 
No. 2046, being the Pound By-law, and the By-law be read a 
first time, 

- CARRIED 

MOVED by Aid, Bird, 
SECONDED by Aid. Adams, 

THAT the By-law be read a second time, 

- CARRIED 


cont 'd 


Regular Council, November 7, 1972 . , . 

BY-LAWS (cont'd) 

BY-LAW TO AMEND BY-LAW No. 2046 
BEING THE POUND BY-LAW (cont'd) 

MOVED by Aid. Bird, 
SECONDED by Aid. Adams, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, Alderman Adams in the 
Chair . 

- CARRIED 
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MOVED by Aid. Bird, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Bird, 
SECONDED by Aid. Adams, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Bird, 
SECONDED by Aid. Adams, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED 


(The By-law received three readings) 

2. BY-LAW TO AMEND BY-LAW No. 4450 

BEING THE LICENSE BY-LAW (increasing 
dog license fees) 


MOVED by Aid. Phillips, 
SECONDED by Aid. Calder, 

THAT leave be given to introduce a By-law to amend By-law 
No. 4450 being the License By-law and the By-law be road a 
first time. 

- CARRIED 

MOVED by Aid. Phillips, 
SECONDED by Aid. Calder, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Phillips, 
SECONDED by Aid. Calder, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, Alderman Adams in the 
Chair . 

- CARRIED 


MOVED by Aid. Phillips, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law coiiiploLo. 

MOVED by Aid. Phillips, 
SECONDED by Aid. Calder, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Phillips, 
SECONDED by Aid. Calder, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED 


(The By-law received three readings) 


Regular Council, November 7, 1972 , . 

MOTIONS 

1 . Closing Roads in Champlain Heights 

MOVED by Aid. Sweeney, 
SECONDED by Aid. Bird, 
THAT WHEREAS 

1. The City of Vpncouver is the owner of "11 the streets 

«nd l^nes lying within the limits of the City of Vancouver; 

2. Portions of highway between Marine Drive "nd North Kent 
Avenue from Kinross Street to Cromwell Street ore to be 
relocated thereby making the nresent location of the 
said highways surplus to the City's requirements; 

3. The owners of the nrivately owned abutting lands have 
consented to the road closures and have entered into a 
Joint resubdivis ion of their prooerties with the City on 
the understanding from the owner of Lot 1 (Northwest Baptist 
Theological College), that the City will acquire title to 
all the closed ro^ds and on resubdivis ion convey the Dortion 
of closed ro"d to be added to the Church site. 


THEREFORE BE IT RESOLVED that all the roa.l dedicated by the 
deposit of Plan U.^'^ (outlined green) lying between the northerly 
oroduction of the easterly and westerly limits of Lot 5, Blocks 
9, 10 and 16 to 19, District Lots 330 and 33I, Plan 2^Q3, "nd 
all those portions of red dedicated by the denosit of Plan 121=^1; 
(outlined red) and more n^'rticularly described as follows: 

1. All thet portion of red lying to the south o.f Lot 1 

and 2, Blocks 16 to 19, District Lots 33O "nd 331, Pl'-n 
121^^1;; 

2, All that portion of road lying to the south of the production 
westerly of the westerly part of the northerly limit of 

Lot 1, said Blocks 16 to 19; 

The same as shown on plan prepared by A, Burhoe, B.C.L.S,, 
dPtcd June 1, 1971, "nd marginally numbered LD1279, print 
of which is hereunto annexed; be closed, stopped up and 
title taken thereto; and 

BE IT FURTHER RESOLVED that the said closed roads be subdivided 
with the abutting lands and the nortion of the closed road 
included within the limits of newly created -narcel designated 
"e" be conveyed to the Northwest Baptist Theological College, 

- CARRIED 

2. Allocation of Lands for Highway Purposes 
(427 East 47th Avenue) 


MOVED by Aid. Sweeney, 
SECONDED by Aid. Bird, 

THAT WHEREAS the registered ovmers have conveyed to the 
City of Vancouver, for highway purposes, the following 
described lands: 

1. North 10 feet of Lot 30, Block 4, District Lot 646, 
Plan 1427 

cont 'd . . . , 
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MOTIONS (cont'd ) 

Allocation of Lands for 
Highway Purposes (cont'd ) 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for highway purposes. 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
highway purposes, and declared to form and constitute portions 
of highway. 

- CARRIED 

3 , Snow Removal 

MOVED by Aid, Broome, 
SECONDED by Aid. Bird, 

THAT pursuant to section 179(2a) of the Motor-Vehicle Act 
the City Engineer, and any member of his department under his 
supervision and direction, is hereby authorized to remove snow 
from all highways within the City. 

- CARRIED 


ENQUIRIES AND OTHER MATTERS (cont'd) 


Alderman Wilson - 
Parking vicinity 
P.N.E. 


referred to a particular address in 
the vicinity of the P.N.E. where parking 
of cars in the backyard area has been 
carried out on a charge basis. However, 

the parties have been given notice to 
discontinue. The Alderman, therefore, 
enquired in respect of this kind of 
parking in the area, and if enforcement 
is throughout. 

Commissioner Ryan reported complaints 
have been received and as a result the 
complaints are followed up and instructions 
in such cases issued to discontinue where 
such backyard parking is being practiced 
on a charge basis. 


Alderman Wilson - enquired in respect of advisability of 

Sale of Debentures making the sale of City debentures 

to Citizens available to citizens and was advised 

by Alderman Adams to the effect it is 
necessary to make one arrangement with 
the broker concerned. 


The Council adjourned at approximately 12:30 p.m. 


The foregoing are Minutes of the Regular Council meeting dated 
November 7, 1972, adopted on November 21, 1972. 
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The following is a report of the Board of Adininistration: - 


BOARD OF ADMINISTRATION . . . (WORKS) 1 

November 3, 1972 


WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 

RECOMMENDATIONS: 


1. CLOSURE OF PORTION OF RHODES STREET, NORTH OF 40TH AVENUE, 
EAST 17 FEET OF LOT 15, BLOCK 3, D.L. 50, PLAN 2263 

"In early planning of major streets within the City, Rhodes Street 
was to become a connector street and the 66 foot street was to be widened 
to 100 feet. 17 feet was acquired from several lots facing Rhodes Street 
during the years. Later planning changed the connector street to Nanaimo, 
Clarendon and Elliott Streets. These streets are being developed in accord 
with this planning. 

Rhodes Street has been permanently paved and developed as a 66 foot 
street. The widening acquired is now surplus to the City's highway require- 
ments. The owner of the remainder of Lot 15 has requested the acquisition 
of the 17 feet of roadway abutting his property. 

I RECOMMEND that the east 17 feet of Lot 15, Block 3, D.L. 50, Plan 
2263 be closed, stopped up and conveyed to the abutting owner subject to the 
17 foot strip being added to the remainder of Lot 15. The value of the closed 
portion of road to be $350.00 in accordance with the recommendation of the 
Supervisor of Property & Insurance." 

Your Board RECOMMENDS that the foregoing be approved. 
CONSIDERATION 

2. Closing Carnarvon Street 
between 16th and 19th Avenues 

The City Engineer reports as follows: 

"A communication dated September 29, 1972 has been 
received from Mr. D.F. Mueller, 3005 West 20th Avenue and Mr. W.E. Laidlaw, 
3038 West 19th Avenue re 'the matter of arbitrarily closing Carnarvon 
Street between 16th Avenue and 19th Avenue', a photocopy of which is 
attached. 

Council on June 15, 1971 adopted a Recommendation that 
Carnarvon Street between 16th and 19th Avenues be closed and stopped 
up and placed in the care, custody, and management of the Park Board. 

In the Recommendation Council was advised that Trafalgar 
School Annex was on the west side of the closed street, Carnarvon Park on 
the east side, and that the Park Board proposed to use the closed street 
to create a children's play area. 

One of the conditions in the closing of the street was 
that the Parks Board maintain the existing sidewalk on the west side of 
the closed street and provide street lighting for it. 

The immediate area is well served with both major and 
local streets. The closing of this local street creates little inconvenience 
to vehicular movements and none to pedestrians in that the sidewalk on 
the west side of the closed street is to be maintained. 

We have no record of parking difficulties during activities 
at Carnarvon Park. The closure of Carnarvon Street results in the loss 
of up to 70 potential on-street parking spaces; however there are still 
approximately 90 parking spaces on the park side of the abutting streets 
(16th Avenue, Mackenzie Street, and 19th Avenue) which should in general 
be sufficient to accommodate the parking generated by minor soccer, football, 
etc. 


cont 'd . 


Board of Administration, November 3, 1972 (WORKS - 2) 

Clause #2 continued : 

It has not been the policy in closing streets to notify owners in 
the general area. Street closures have been generally for school, park and hospital 
purposeo. 

Recently owners were notified of proposed street closures 
in the following two unusual cases: 

1. Melrose Avenue - Midlothian to Peveril Avenue 

The Park. Board requested the closure, Hillcrest Park 
and Capilano Stadium abutting it. Streets were closed when the park and 
stadium sites were created. Because of possible inconvenience to residents 
in the immediate area and the effect upon the remaining adjacent local 
streets in the closing of Melrose Avenue owners in the immediate area were 
notified. Of the 63 owners contacted 22 replied to the questionnaire with 
ten in favour of closing the street and 12 opposed (generally on the basis 
of undesirable increased traffic on adjacent residential streets). 

In this case Council approved the closing of the street. 

2. Nanaimo Street Between 41st and 45th Avenues 

Some of the tenants in the Orchard Park Housing Develop- 
ment which is on both sides of this portion of Nanaimo Street requested 
the street be closed. This portion of Nanaimo Street is the highway access 
to the Housing Development. 

Tenants in the Housing Development and owners in the 
immediate area were notified. Of 213 questionnaires sent out there were 
80 replies; 26 tenants were in favour of the closure, 21 tenants were 
against, 2 owners in the immediate area were in favour, 31 owners against. 

In this case Council did not approve the street closure. 

The communication in part sets out that 'it is our under- 
standing that this matter was never discussed in Council and we therefore 
request permission to attend Council for the purpose of registering our 
complaint ' ." 

Your Board submits the matter to Council for consideration. 

(Copies of the communication from Messrs. Mueller and Laidlaw 
dated September 29, 1972, are circulated for the information 
of Council) 

DELEGATION REQUEST: D.F. Mueller 

W.E. Laidlaw 

3. Cancellation of Existing 

Commercial Crossing Agreements 


On August 15j 1972, City Coxmcil approved discontinuixig the 
present procedure of commercial crossing agreements for al T futiire 
crossing requests. In lieu, one-time charges will be substituted which 
would finance necessary works associated with crossings including their 
removal. It was decided that protection of the City for liability 
which exists under the agreement system would be waived under the new 
arrangement. At that time Council also passed the following motion 
with regard to agreements already in existence: 

♦'■fflAT this clause be adopted, atfter striking out 
recommendation 3» regarding existing commercial crossing 
agreements, and this particiilar item be referred to the 
City Engineer and Corporation Counsel for further consideration 
on the basis of the Council's desire that these existing 
crossing agreements be eliminated; the officials to advise on 
how such can be achieved," 


cont 'd . 
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Clause #3 continued : 

The City Engineer reports as follows: 

"The Supervisor of Properties and Insuraxice records show that 
there is an approximate total of 4^000 registered crossing agreements. 
3,000 of these are nominal and do not generate an annual rental. The 
balance of 1,000 crossing agreements create an annual rental income to 
the City of $20,000.00, These monies are credited to account number 
9405/133 (Areas, Crossings, etc.), 300 of these annual rentals are in the 
amount of $25.00 or more per sinnum and generate a large portion of the 
City'^s income (l6,000.00 per annum), and of the 700 annual accounts 
remaining, it is estimated that approximately half are for rental amounts 
of $10.00 or less per annum. 

If q1 1 agreement holders of the approximate total of 4,000 
crossing agreements elect to pay $25.00 per crossing in order to cancel 
their agreements, more than $100,000 would be deposited in the Crossing 
Removal Account. However, it is unlikely that all the agreement holders 
will avail themselves of this opportunity immediately and further 
consideration should be given to the possible situation which may develop 
during the first year of this procedure. 

Assuming that 10^ of the agreement holders representing 400 
crossings buy out their crossing agreement during the first year, $10,000 
would be airailable to cover the cost of removing crossings which may 
become redundant. This account, together with the estimated $8,000., 
collected for new crossings, would provide approximately $18,000 for 
crossing removals. This sum is considered adequate for the first year*s 
needs. However, it is considered necessary that a time limit be imposed 
on the City's offer to cancel the agreement upon receipt of $25.00 per 
crossing; otherwise many agreement holders will take no action until 
just before they abandon the crossing. 

The Crossing Removal Account would not be self-supporting if 
it were required to finance crossing removals at say $500 per crossing, 
from $25.00 receipts received from only those crossings which become 
disused immediately after the agreement has been cancelled. It is 
proposed that March 31, 1974 be the last day that the agreement holders 
have the option to pay the removal charge in order to obtain the 
release of the agreements. 

This time limitation would apply only to the release of the 
agreement, where no revision to the existing crossing facility is 
involved but a property owner will be permitted to make the appropriate 
payment to be relieved of the agreement subsequent to March 31, 1974 
when he applies and receives approval to revise or add to his existing 
crossing facilities. 

Of the existing 4,000 agreements, 3,000 are nominal and require 
no processing by the City. Of the remaining 1,000, those that are 
registered also require no processing. Approximately 500 of the 
agreements require bonds because these agreement holders do not have title 
to the property. A small amount of processing annually is required 
for these. Elimination of the 4,000 agreements would, accordingly, 
eliminate this processing. On the other hand, certain property owners 
who are contemplating removal of crossings, who would now pay up to 
$500 per crossing under the agreements, could now elect to pay the $25 
charge iiraaediately preceding request for removal. This would spread 
their cost to all other crossings and it may be necessary to increase 
the one-time charges under the new system. Since it is unknown how many 
of the 4,000 agreement holders will elect to convert to the single 
payment system, the City takes some risk that insufficient funds will be 
available from one-time charges to remove crossings which are abandoned. 
It is considered this risk is small. From the City^s point of view, the 
advantage of converting to the single payment system is not large. With 
respect to the property owners, some would benefit and others would not. 
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(WORKS - 4) 


Notification Procedij-re 

Over the years many properties have changed ownership one or 
more times since crossing agreements were registered against the property 
and to attempt to determine the names of the persons currently responsible 
under the agreement would require extensive searches at the Land Registry 
Office, As one of the reasons for discontinuing crossing agreements was 
to eliminate the time spent searching the title, to initiate such a search 
would defeat the purpose of the new procedure. 

Therefore, if Council decides to proceed with the cancellation 
of the existing 4,000 agreements, the following procedures are proposed: 

A. Insert public notices in the two daily papers at an estimated 
cost of $200,00, chargeable to the Crossings Removal Account. 

B. Send an information letter to all agreement holders who are 
invoiced auinually for various crossing charges. The current 
mailing list covers approximately 1,000 agreements. 

C. Send an information letter to the locsil agent of the Bonding 
Companies. It is estimated that about 500 agreement holders 
would be informed by this procedure.** 


For Consideration 

If Council decides to proceed with the elimination of the 
existing 4,000 agreements and substitution of a single payment in lieu, 
then the following procedures are required: 

(1) the existing conmiercial crossing agreements be cancelled 
upon receipt of the following charges scheduled in the 
Crossing By-law passed by Council on August 29, 1972: 

(a) $35,00 per crossing for each commercial crossing, which 
includes $25.00 per crossing in lieu of the existing 
agreement and $3j0.00 per crossing in lieu of annual 
rental (applicable only to the old agreements executed 
prior to the adoption of the $10.00 charge in lieu of 
annual payments), 

(b) $30.00 per foot for excess width of any crossing over 
36 ft. measured at the curb (this charge replaces 
existing annual charge of $2,00 per ft,) 

(2) The agreement holder to pay all legal expenses incurred in 
the cancellation of the agreement. 

(3) March 31, 1974 be the final dj^ that the agreement holders 
have the option to cancel their agreements without requesting 
a revision or addition to the existing crossing facilities, 

(4) The agreement holders be notified by the methods outlined in 
this report, 

(5) The Corporation Counsel and the City Engineer be authorized 
to cancel crossing agreements when f^'\ 1 requirements have been 
fulfilled, 

lour Board submits the foregoing for Council CONSIDERATION. 


FOR COUNCIL ACTION SEE PA6E(S) .._/f.-^-. 


211 
-3 


Bpard of Administration, November 3, 1972 (Harbours l) 

HARBOURS AND PARKS MATTERS 

RlfcCOMMENDATION 


1. 


Construction of Swimming Pool at Lord Byng High School 


The Director of Finance reports as follows: 

"The Board of Parks and Public Recreation on October 16, 1972 
passed the following resolution: 

'RESOLVED: That City Council be requested to award 

a contract on the Board's behalf to Barop 
Construction for construction of the Lord 
Byng Pool in the amount of $'425,000 providing 
the City Council will absorb expected annual 
operating losses.' 

Funds are available for allocation to the project, and it is 
recommended that, if Council is in favour of construction of the Lord 
Byng Pool, the Board of Parks and Public Recreation be advised that 
Council approves the project and drawing of the contract, and construction 
can commence at any time the Board wishes to give its approval to such 
actions; the matter of financing of operat ing losses being a subject to 
be dealt with when considering the 1973 and future budgets of the Board." 

Your Board RECOMMENDS that the above recommendation of the 
Director of Finance be adopted. 


(Copies of letters from the Board of Parks and Public 
Recreation, the West Point Grey Community Association and the 
Dunbar Conmiunity Association are circulated for Council information. ) 


FOR COUNCIL ACTION SEE PAGE(S) /ll 
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Board of Administration, November 3, 1972 . . . (BUILDING - 1) 

BUILDING AND PLANNING MATTERS 

RECOMMENDATIONS 

1. Rezoning: N/S East 33rd Avenue 

West of Knight Street (Mr. A. Klassen) 

The Director of Planning and Civic Development reports as follows: 

"An application has been received from Mr. A. Klassen of 1168 
East 31st Avenue, requesting an amendment to the Zoning and 
Development By-law whereby Lot 14 of 4, Block 5, D.L. 391 
and 392, being the N/S of East 33rd Avenue West of Knight 
Street, would be rezoned from an RS-1 One Family Dwelling 
District to a C-1 Commercial District for the purpose of: 

'being able to sell the existing building and property for 
futvire operation of a retail business (conforming to C-1 
regulations). This building has been in operation as a 
retail store for the past 2k years.' 

The subject site has a frontage of 30 feet on 33rd Avenue East and 
a depth of 105 feet. The site is currently occupied by a vacant 
one storey store with living quarters at the rear and a walkway 
along the west side of the commercial building giving access to 
the living quarters. The store has been vacant for some months. 

History 

In April 1944, a building permit was issued to construct a 
dwelling 22 feet by 20 feet. In June 1948, a further building 
permit was issued to add to the small dwelling to provide a 
store 27 feet in width and 50 feet in depth, thereby providing 
a store with living quarters in the rear. The property at this 
time was zoned local Commercial. 

It would appear from a check of City records that the subject site 
was zoned as a C-1 Local Commercial District for many years, and when 
the Zoning and Development By-law No. 3575 was adopted in June 18, 
1956, the zoning plan accompanying the by-law inadvertently excluded 
the subject lot, thereby zoning it to RS-1 One Family. 

The three corners of Knight and 33rd Avenue are zoned C-1 Commercial; 
with Kensington Park, occupying the south-east corner of the inter- 
section. The existing C-1 Commercial properties contain two gasoline 
service stations, three small retail stores, plus the current site, 
containing the store that is now vacant. 

In view of the small amount of retail or office premises at this 
location to serve the day-to-day needs of the residents of the 
local neighbourhood, the size of the existing vacant store (27 ft. 
X 50 ft.), and it being located directly across 33rd Avenue East 
from the service station and the apparent inadvertent exclusion 
from the C-1 zoning when By-law #3575 took effect, it is therefore 
recommended that the application be. approved. 

The Technical Planning Board on October 6, 1972 recommended that 
the application be approved. 

The Vancouver City Planning Commission on October 20, 1972 endorsed 
the Technical Planning Board's recommendation." 


Your Board RECOMMENDS that the reports of the Technical Planning 
Board and the City Planning Commission be received and the matter 
be referred for the consideration of Council at a Public Hearing. 



Board of Administration, November 3, 1972 . . . (BUILDING - 2) 

2. Rezoning: W/S Main Street between 

39th & 40th Avenues (Mr. Mrs. W. Einarson) 

The Director of Planning and Civic Development reports as follows: 

"An application has been received from Mr. and Mrs. W. Einarson 
of 5575 Main Street requesting an amendment to the Zoning and 
Development By-law whereby Lots A-E of Subdivision of Lots 
9-17, Block F, W. Portion of D.L. 639 and 640, being the W/S 
of Main Street between 39th and 40th Avenues, would be rezoned 
from an RT-2 Two Family Dwelling District to a C-2 Commercial 
District for the purpose of: 

'improvement and full economic value of the land for the 
City and the taxpayers.' 

Submitted with the application is a copy of a petition addressed 
to the city of Vancouver and Planning and 7oning Board: 

'The residents on the west side of Main Street from 39th 
to i+Oth Avenue wish to have their duplex area changed to 
a fourplex zone.' 

This is signed by the applicant and four additional persons, apparently 
the owners of 5537,5521, 5505-09 and 5599 Main Street. 

The subject lands consist of five lots, each with a frontage of 
approximately 53 feet and a depth of 102 feet, currently zoned RT-2 
Two Family Dwelling District, and are developed with either one or two 
family dwellings. The four corners of i+lst Avenue and Main Street 
are zoned C-2 Commercial. Both sides of Main Street north and south 
of the C-2 Commercial area are zoned RT-2 Two Family, to 3 7th Avenue 
on the north and to i+8th Avenue on the south. The adjacent properties 
to the east and west of Main Street are zoned RS-1 One Family. 

History 

In 1957, an application was made to rezone Lot A, known as 5599 Main 
Street, from an RT-2 Two Family Dwelling District to a fourplex or 
multiple zone. This was not recommended for approval by the Technical 
Planning Board, and on December 3, 1957, Council concurred with the 
recommendation and the application was not approved. 

It should be noted that this area of the City is considered to be 
adequately served with commercially zoned property; for example, 
Oakridge regional shopping centre some eight blocks to the west; 
both sides of Main Street from 33rd Avenue to 7th Avenue ; the Fraser 
shopping area, klst to 51st Avenues, some five blocks to the east. 

It should also be noted that under the provisions of the RT-2 District 
Schedule, application may be considered to develop a site for town- 
houses or garden apartments, subject to the provisions of the RM-1 
District Schedule and subject to the special approval of the scheme 
of development by the Technical Planning Board, after notification 
of adjacent home owners. 

The Technical Planning Board on October 6, 1972 recommended that 
this application be not approved. 

The Vancouver City Planning Commission on October 20, 1972 concurred 
in this recommendation." 


Your Board RECOMMENDS that the application be refused in accordance 
with the recommendations of the Technical Planning Board and the 
Vancouver City Planning Commission. 


DELEGATION REQUEST 


2^? 
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3. Rezoning: S/E Corner of 18th Avenue 
and Carolina Street (Mr. R. Chow) 

The Director of Planning and Civic Development reports as follows: 

"An application has been received from Mr. Richard Chow of 
606 East 18th Avenue requesting an amendment to the Zoning 
and Development By-law whereby Lot 1, Block 68, D.L. 301 
being the S/E corner of 18th Avenue and Carolina Street, 
would be rezoned from an RS-1 One Family Dwelling District 
to an RT-2 Two Family Dwelling District for the purpose of: 

•building a new duplex on the lot'. 

The subject property has a frontage of 49.5 feet and a depth of 
122 feet and is currently occupied by a dwelling. The property is 
located one block west of Eraser Street, but is surrounded by lands 
zoned and developed with single family dwellings. Many of the lots 
in the immediate vicinity are the same or a similar size as the 
subject site. 

The rezoning of this site to an RT-2 Two Family Dwelling District 
would permit the constr-action of a duplex dwelling in Llie ceutit 
of an area developed and occupied by single family dwellings. 

The Technical Planning Board on October 6, 1972 recommended that 
this application be not approved. 

The Vancouver City Planning Commission on October 20, 1972 concurred 
in this recommendation." 

Your Board RECOMMENDS that the application be refused in accordance 
with the recommendations of the Technical Planning Board and the 
Vancouver City Planning Commission. 

(DELEGATION REQUEST) 

RECOMMENDATION AND INFORMATION 

4. Britannia Community Services Centre - 
Progress Report and Arrangements re 
Architects' Fees 


The Director of Planning and Civic Development reports as follows: 

"Following appointment of the architects and the establishment 
of the Steering Committee for the Britannia Community Services 
Centre, work has proceeded on the design of the Centre using as 
a base the schematic plans prepared by Britannia Design and 
approved earlier this year. The sketch designs vary only slightly 
from the original schematics. The work is almost at the point 
when Department of Education approval will be sought for the 
sketch plans and, following that, full-scale working drawings and 
specifications will be completed. Unless there is a major holdup 
in the various approvals necessary, construction is anticipated 
to commence in March, 1973. 

The Supervisor of Property & Insurance is proceeding with acqui- 
sition of the necessary property and Council recently approved a 
recommendation on the amendments of the boundaries. Eighteen 
properties of the necessary eighty-one have been acquired to date. 
The necessary work in connection with street closures and servic- 
ing arrangements is under way by the Engineering Department. 


cont 'd. 
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When the rccc~jr.cndation for the appointment of the archiLccLt, was 
made, it was agreed that the School Board and the City should be 
joint clients. An arrangement has been worked out with School 
Board officials whereby the architects would bill the School 
Board at appropriate intervals for their fees. These will be 
paid by the School Board, who would then bill the City for its 
estimated share of the cost. Based on the original estimates of 
construction cost, this is very nearly 50% for each organization 
and it is suggested that, for preliminary purposes, the 50% split 
should be accepted. At the conclusion of the work the relative 
proportions of the fees can be adjusted on the basis of the final 
costs of the work. 

The fee basis agreed by the officials with the architects pro- 
vides for a reduction in the architects' fees of .3% of the cost 
of the work in recognition of the work already carried out by 
Britannia Design. 

In addition to the standard consultants, such as structural/ 
electrical/mechanical, the Steering Committee believes that in 
the case of this building it will be necessary to retain the ser- 
vices of a land surveyor, an acoustics consultant, a soils con- 
sultant and a landscape architect for partial services. The 
total cost to the clients of this extra consultant work will not 
exceed $13,000, but the details of the necessary amounts cannot 
be known until the work is actually commissioned. These fees 
will be part of the capital cost of the project, and no extra 
are needed. 

It is proposed that an amount of $13,000 for these extra 
fees (which are to be shared with the School Board on a 
50-50 basis) should be approved for disbursement to the 
consultants at the discretion of the Director of Planning 
and Civic Development, who is one of the City's represent- 
atives on the Steering Committee. 

Accordingly, it is RECOMMENDED that Council: 

(a) approve the foregoing as a progress report 

(b) agree to the fee-sharing basis and methods of payment 
outlined above, and 

(c) approve an expenditure of an amount of $6,500 (being 
half the estimated total cost) for special consultants 
as outlined above, such fees to be disbursed up to this 
maximum amount at the discretion of ■ the Director of Plan- 
ning and Civic Development." 

Your Board RECOMMENDS that the recommendations of the Director of 
Planning and Civic Development be approved, and submits this progress 
report for the INFORMATION of Council. 


RECOMMENDATION 

5. Crofton Manor: N/S of West 41st 

Avenue between Trafalgar & MacKenzie Sts. 

The Director of Planning and Civic Development reports as follows: 

" The developer of this project, Mr. N.B. Cook has submitted 
a letter to Council dated 12th October, 1972, which is 
attached. In his letter Mr. Cook deals with several 
technical points and requests a one-month extension to 
November 30th, 1972 for approval of his development, 
including conditions of rezoning set by Council and the 
necessary three readings to the amending Bylaw. 


cont 'd. . 
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The development permit application has already been dealt 
with by the Technical Planning Board and a full report on 
the project, with recommendations, will be forthcoming 
early in November. Accordingly, it is RECOMMENDED that an 
extension for the passing of the amending By-law and sub- 
mission of the report on the development permit application 
be granted until November 30th, 1972. 

Your Board RECOMMENDS that the foregoing recommendation of the 
Director of Planning and Civic Development be adopted. 

INFORMATION 

6 . Strathcona Rehabilitation Project 

The Director of Planning and Civic Development reports as follows: 

"Following the signing of the Agreements and the completion 
of the necessary administrative arrangements, the Strathcona 
Rehabilitation Project has been under way for approximately nine 
months. During this period a great deal of working experience 
has been gained by the staff and by the Strathcona Rehabili tatioi 
Committee and a very good working relationship has been estab- 
lished with the community. The following statistics indicate the 
extent of the work completed and under way as of October 20, 1972: 


Applications received 228 

Houses inspected 184 

Mortgages drawn and work 

authorization forms issued 95 

Mortgages pending signature or 

delivery of title, etc. 6 

Houses with work in progress 50 

Houses to start 12 

KoUbub coiiipltiLed wiLli final monies 

paid over or under requisition 33 


The number of applications received represents, we believe, 
approximately half of those we might anticipate. Not all of the 
applications result in the matter being pursued, because some 
individuals do not qualify, or for other reasons. 

As far as the public works activities are concerned the water main 
construction has been completed. Council has approved the letting 
of tenders for the necessary sewers and the paving and other sur-' 
face improvements are scheduled to begin as soon as possible next 
year, which will be in May. 

In addition to the grant/loans and the public works matters, vari- 
ous other activities for the benefit of the neighbourhood have 
been undertaken by the staff and the Committee. These include: 

(a) a special garbage collection arrangement' to tidy up vacant 
sites and to enable householders to clear off accumulated 
rubbish. This was very successful. 

(b) through co-operation with the Department of Permits & Licenses, 
aggressive action to eliminate some undesirable and untidy 
illegal uses. 

(c) discussions with the Parks Board, SPOTA and other citizens' 
organizations on the matter of the alternative park arrange- 
ments for the community. 

(d) facilitating the setting up of a representative arrangement 
for community co-operation and participation in the Strath- 
cona Neighbourhood Centre. 

cent 'd . . . . 
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(e) initiation of discussions between various professional 
youth workers, police and the community to develop policies 
to counter growing juvenile delinquency problems in the 
area. 

(f) as a new agency in the community, participating with the 
social service team to exchange and share information on 
the community. 

(g) advising both the citizens and City officials on a number 
of specific issues such as the installation of traffic 
signals on Prior Street and the problem of trucks and 
commuter traffic on residential streets. 

(h) various staff helping and advising summer OFY student 
proj ects . " 

Your Board submits the foregoing report of the Director of Planning 
and Civic Development for the INFORIIATION of Council. 

7. Strathcona Rehabilitation Project: 
Staff Appointments 

The Director of Planning and Civic Development reports as follows: 

"The Strathcona Rehabilitation Project is Vancouver's first 
experience with large-scale housing rehabilitation involving 
both senior levels of government and continued citizen parti- 
cipation. The project is a pilot for the recently announced 
Neighbourhood Improvement Program which has been designated as 
a major new urban policy. Strathcona is also the first such 
program in Canada to reach advanced implementation stage. Al- 
though the Strathcona Rehabilitation Project enjoys this unique 
status, there has not been to the present time an explicit, 
defined or active policy to collect, organize, maintain and 
evaluate data relating to or arising from the Project's opera- 
tion. If initiative is not taken in this direction, much of the 
value of the experimental nature of the program will be lost. 

One of the basic functions to be carried out in relation to pri- 
vate properties is set out in the Strathcona Rehabilitation 
Program report of July 1971, as follows: 

'Evaluation of social factors would involve the assess- 
ment of the social impact of physical rehabilitation 
actions on the Strathcona area including possible exten- 
sion of park and playground space, design of surface 
facilities, use of City-owned lands, and the relocation 
of residents. ' 

The Strathcona Project has been in operation for nine months 
and has accumulated a great amount of material, not only on 
the rehabilitation process but also on various aspects of the 
community. For the most part this information is organized 
only to meet the day to day demands of project operation. Much 
of the background material on the project, as well as the 
effects of the project on the physical, social and economic 
structure of the community, are unorganized or uncollected. As 
the project is one of the first of its kind, on numerous occas- 
ions the Committee has needed to be informed on specific issues. 
Research of this nature is becoming particularly important as 
the effects of the project are being felt more and more through- 
out the community. 

CMHC is undertaking a major evaluation and has funded a self- 
evaluation project for SPOTA. In discussion with the Head 
Office staff of CMHC it was felt necessary, however, that there 
should be an addition to the site office staff of an individual 
who could assist in this evaluation process as well as look 
after some of the office administrative functions. 


cont'd 
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At the present time the maintenance of files, the keeping of 
records and their organization is the responsibility of the Pro- 
ject's secretary. Over the past several men the ,- as the Project 
has entered the implementation stage, the amount of ordinary 
typing and clerical work has continued to increase. It is 
expected that this trend will continue, leading to problems in 
the keeping of records. 

In order to meet this changing situation and to allow the Pro- 
ject and the Strathcona Committee to continue to operate 
efficiently, staff rearrangements will have to be made. This 
matter has been discussed at the Strathcona Rehabilitation Com- 
mittee meeting on October 25, 1972 and the general proposal has 
been endorsed by that Committee. The federal and provincial 
representatives on the Committee have authority themselves to 
approve such changes and have, subject to the agreement of sal- 
ary levels, approved the changes as far as their contributions 
are concerned. 

The estimated annual cost of these changes is approximately 
$8,000 (1973 salary and fringe benefits) of which the City 
would pay 25% . 

The Director of Planning and Civic Development recommends that: 

1. a Records Clerk be added to the Strathcona Rehabilitation 
staff. This individual would appropriately be a City staff 
member. 

2. the Records Clerk have the responsibility for: 

a. preparing a research format 

b. collecting, organizing and maintaining data pertaining 
to the Project 

c. beginning preliminary evaluation of significant aspects 
of the Project 

d. preparing evaluative reports on particular aspects of 
the Project as requested by the Strathcona Rehabilita- 
tion Committee 

e. compiling and organizing various records, maps and 
statistical materials involving the Project's operation. 

3. the status of the present clerical staff be reviewed inasmuch 
as clerical duties will be reduced to the typing of corres- 
pondence and receptionist functions. 

4. the Director of Personnel Services, in conjunction with the 
Director of Planning and Civic Development report to the 
Board of Administration on the appropriate classification 
for the Records Clerk and changes to the classification of 
the present clerical staff. (Note: the salary of the 
Records Clerk would be a shareable cost and no extra funds 
would be needed.) 

5. furniture for this extra position be made available from 
surplus stores." 

Your Board RECOMMENDS approval of the foregoing recommendations of 
the Director of Planning and Civic Development. 
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8. (a) Site of Disused Grain Elevator 
(National Harbours Board ) 
2700 Block Wall Street 

(b) Development Permit Application No. 60020 
Four Steel Grain Storage Tanks 

The Director of Planning, in his capacity as Chairman of the 
Technical Planning Board, reports as follows: 

"HISTORY 


In March, 1971, City Council received a conimunication from the Cassiar 
Ratepayers Association requesting Council's assistance in endeavouring 
to have the National Harbours Board's disused grain elevator, 2700 block 
Wall Street, removed in view of its dilapidated condition. The demolition 
is now completed. A 'head-house' and track shed still remain upon the 
lower portion of the site. This structure is now occupied by Columbia 
Containers Ltd. (See Appendix A). 

The Director of Planning was instructed to report on the matter of the 
use of the site, which the National Harbours Board had been requested to 
sell or lease to the City for a nominal sum for park purposes. However, 
the National Harbours Board replied that it would not be possible to dispose 
of the property to the City for a nominal sum but there might be some 
possibility of an exchange proposal with a City street-end in the area of 
Luc new Leriuiacii. This ascect is hemp invpstipflrpri ap^l will be ♦■'^^ 
subject of a report at a later date. The Park Board passed a motion on 
October 16th, 1972 to advise Council that the Board does not have Park 
Purchase Funds for either the upland or the waterlots, but reiterate that 
the upland property should continue to be sought as a look-out park on a 
nominal lease basis. The upper portion of the site (on Wall Street) is 
zoned RS-1 One-Family Dwelling District while the lower portion (north of 
Commissioner Street) is zoned M-2 Heavy Industrial District. 


APPLICATION FOR DEVELOPMENT PERMIT 
FOUR STEEL GRAIN STORAGE TANKS 


A Development Permit Application No. 60020 has been made on behalf of 
Columbia Containers Ltd. for permission to erect on the lower portion of the 
site, four 26-foot diameter steel grain storage tanks to a height of 48 feet 
(plus 15 feet for an overhead conveyor system) . These new tanks would be 
adjacent to the tracks immediately north of Commissioner Street. The area of 
the filled waterlot to be occupied by this development is given as some 58,000 
square feet. The top of the tanks would roughly equal the ground level of Wall 
Street (See Appendices B and C). 

A letter accompanies the application which indicates that the National 
Harbours Board is prepared to lease the required land to this compauy. 

The existing structure has been inspected by the Building Division of the 
City Department of Permits and Licenses and it has been ascertained that 
the building is of steel girder and column framework and is structurally 
sound although it presently presents a dilapidated and shabby appearance. 
The applicants state in a letter that they intend to refurbish this struc- 
ture by painting it a pastel blue-grey colour and treat the new tanks 
likewise, and that the entire development will have a pleasant and clean 
appearance. 

They also state that the plant ,~lo cited In the existing head-house, in fact 
has been in operation for two years without receiving a complaint regarding 
pollution, and that the company is in full knowledge of air pollution regulations 
and intend to fully abide by them. The purpose of this operation is to provide 
a service for transferring dry bulk materials from rail cars to vessel 
containers, and is an essential part of the overall container movement 
through the Port. It allows containers to return to Japan with Canadian 
cargo rather than empty. The Company hopes to expand by obtaining the 
3 1/2 acres balance of the filled waterlot to allow them to move con- 
tainers in the Port area by barge rather than by truck through City 
streets . 


cont ' d. 
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TECHNICAL PLANNING BOARD RECOMMENDATIONS : 

In view of the fact that the proposed storage tanks will have little 
deleterious effect upon the use of the upland part of the site for 
either park or single-family dwelling purposes, it is RECOMMENDED TliAT 
Development Permit Application No. 60020 be approved subject to the 
following conditions: 

1. (a) Prior to the issuance of the Development Permit, revised 

drawings are to be first submitted indicating provision 
of the necessary off-street parking and off-street loading 
and unloading spaces, suitably surfaced to the satisfaction 
of the Director of Planning and Civic Development; 

(b) The open area of the site, other than the off-street parking 
and loading and unloading spaces referred to in the previous 
condition, to be suitably treated; 

(c) External finish of the existing head-house to be to the 
satisfaction of the Director of Planning and Civic Development. 

2. The off-street parking and loading and unloading facilities are to be 
provided and surfaced, in accordance with the approved drawings and 
requirements of Sections 12 and 13 of the Zoning and Development By-law 

,.4..U4_ cn J c *U „ J--^f~ ..c--> 1 , r.'^ *.v • J 

development . 

3. The issuance of this development permit is on the understanding that 
the development will comply with the Provincial Air Pollution Control 
legislation as it may exist from time to time. 

It is FURTHER RECOMMENDED THAT a copy of this report and Council's resolu- 
tion thereon be forwarded to the Cassiar Ratepayers' Association for their 
information. 


Your Board RECOMMENDS that the recommendation of the Technical 
Planning Board be adopted. 


(Please note that the photograph in Appendix B 

I 


' "as existing" was taken prior to the removal of 


the gallery) . 
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FINANCE MATTERS 


CONSIDERATION 

1. Request of the Vancouver Public Aquarium Association for 
additional financial assistance 


The Director of Finance reports as follows: 

"On July 4, 1972, Council granted the sum of $30,000 to the 
Vancouver Public Aquarium Association. This resulted from the 
Association's representations to Council for a grant of $53,222 to 
assist in replacing Aquarium revenues lost as a result of the civic 
strike . 

Council also directed that the Association could make a further 
approach to Council at the end of October (1972) for additional 
assistance, if required. 

The Association has now (October 24) submitted a request to Council 
I for the additional $23,222 on the basis that they have been unable 
to make up the losses resulting from the strike. 

This office has examined the 1971 financial statements of the 
Association, the 1972 budget of revenues and expenditures and the 
J actual operating results for the period January 1 - September 30, 1972. 

The Association's original budget for 1972 (including a revised 
4th quarter budget) produced a surplus for the year of $26,350. 
Actual operations for the period January 1 - September 30 plus the 
revised budget for the 4th quarter now predict a deficit for the 
year of $27,029. This takes into account the $30,000 grant from the 
City in July 1972. 

There is one very significant difference between the financial 
operations of the Aquarium Association in 1972 as compared to 1971 
and presumably 1970. In the previous years the Association did not 
attempt to provide for repayment of their bond issue (for building 
the whale pool) from their operating revenues, but appear to have 
borrowed the money from the Membership Fund. The operating profits 
in 1970-71 assisted but were by no means sufficient. In 1972, they 
have budgetted the $100,000 sinking fund provision as part of their 
operating expenses. This would appear to be necessary from the 
Association's point of view because the Membership Fund would only 
appear able to support an additional loan of perhaps half of the 
$100, 000. 

It should also be noted that the repayment provisions of the 
bond issue for the whale pool only require $88,000 per year to be 
placed in the sinking fund, not $100,000. However, the Association 
feels that they should provide a higher repayment in the years when 
the pool is relatively new. 

It does seem that the Association would have had no problem had 
it not been for the civic strike, however, it is also unreasonable 
for any organization to hold the City responsible for financial losses 
incurred as a result of the strike. Further, any calculation should 
be based on the financial need of the Association, rather than some 
amount that represents estimated loss of revenue from the strike. 

In summary, the Association can, in our judgment, live with the 
currently projected deficit of $27,000 for 1972. However, it would 
also leave them in a not particularly comfortable financial position. 

The request of the Vancouver Public Aquarium Association for an 
additional grant of $23,222 for 1972 is submitted to Council for 
CONSIDERATION, " 
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PERSONNEL MATTERS 


SUPPLEMENTARY REPORT NOVEMBER 3, 19 7 2 


RECOMMENDATION 

1. Leave of Absence with Pay - Dr. S.J. Gallagher^ Dentist III 

The Medical Health Officer reports as follows: 

"Dr. S. J. Gallagher has been asked to act as a member of a 
standing committee of the Canadian Public Health Association which 
deals with the relationship of this organization with other professional 
associations. At my urging Dr. Gallagher agreed to accept this 
appointment, which is of particular importance because of current 
efforts of the health professions to co-ordinate their activities. 
The C.P.H.A. is taking a leading role in this endeavour, so 
Dr. Gallagher's appointment is of considerable significance to this 
Department. This Committee is scheduled to meet twice a year. 

Dr. Gallagher has been asked to attend the next meeting of this 
Committee which takes place on November 8 and 9, 1972, in Toronto. 
The Association will pay Dr. Gallagher's travel and other expenses 
so that these costs will not be borne by the City. The only expense 
to the City would be leave of absence with pay. 

As the subject matter to be discussed by this Committee appears 
to be of vital concern to the City of Vancouver and the Health 
Department, it is recommended that two days leave of absence with 
pay be approved." 

Your Board RECOMMENDS that the request of the Medical Health 
Officer for two days leave of absence for Dr. Gallagher be approved. 

2. Leave of Absence Without Pay - Mr. Gordon R. Anderson 
Vancouver Fire Fighter's Union, Local 18 

The Director of Personnel Services reports as follows: 

"On November 6th, 1971, City Council adopted the recommendation of 
the Board of Administration which granted leave of absence without pay 
to Mr. Gordon R. Anderson for a term of one year for the purpose of 
conducting union business with the Vancouver Fire Fighter's Union on 
a full-time basis. A subsequent report from the Board confirmed the 
effective date of the leave of absence to be January 1st, 1972. 

I have again received a request from the Vancouver Fire Fighter's 
Union that Mr. Anderson be granted leave of absence without pay for 
another one year period effective January 1st, 1973. 

This request from the Fire Fighter's Union coincides with the 
City's policy of granting leave of absence without pay to Union 
members on a year to year basis. 

As the Fire Chief concurs with this request, I recommend that 
Mr. Gordon R. Anderson be granted leave of absence without pay for 
one year effective January 1st, 1973." 

Your Board RECOMMENDS that the foregoing recommendation of the 
Director of Personnel Services be adopted. 
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" PROPERTY MATTERS 

NOVEMBER 3. 1972 

RECOMMENDATION 

1 . Rental Review, Portions of Hartley and 
Kinross Streets, South of Kent Avenue 


The Supervisor of Property & Insurance reports as follows: 

"By Resolution of Council, dated November ^th, 1957, a lease of the 
above portions of Hartley and Kinross Street-ends was renewed for a 
further period of 21 years commencing October 12th, 1957. 

In accordance with the rental review clause, negotiations on a 
rental increase are now finalised and, by letter, dated October 19th 
1972, MacMillan Bloedel Limited have agreed to a rental Increase to 
$2,225.00 per annum, plus all taxes, as if levied. 

RECOMMENDED that the annual rental of portions of Hartley and Kinross 
Streets be increased to $2,225.00, plus all taxes as if levied. This 
increase to be effective October 12th, 1972." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property and 
Insurance be adopted. 


2. Acquisition for Britannia Community Services 
Centre Site - 926 Cotton Drive 


The Supervisor of Property and Insurance repxDrts as follows :- 

" 926 Cotton Drive, legally described as Parcel "C" of Lots 23 
& 24, Block 23, D.L. 264A is required for the Britannia Community 
Seirvices Centre. This project is to be developed as an Urban 
Renewal Scheme under Section 24 of the National Housing Act. 

These premises comprise a one storey frame dwelling with a main 
floor area of approximately 800 sq. ft., erected in 1910 on a 
site 34* X 66', zoned RM-3. The dwelling contains 4 rooms on the 
madn floor and 4 rooms in the basement, 7 plumbing fixtures, 
patent shingle roof, siding exterior, full concrete basement and 
is heated by a gas-fired hot air furnace. This dwelling is in 
average condition for age and type and is occupied by two tenants. 

Following negotiations, the owner has agreed to sell for the sum 
of $21,000.00 as of November 15th, 1972. This price represents 
a fair and reasonable value for the property and has been approved 
by Central Mortgage and Housing Corporation. It is proposed to 
demolish the dwelling as soon as the tenants have found eilternative 
accommodations • 

RECCWMENDED that the Supervisor of Property and Insurance be 
authorized to acquire this property for the sum of $21,000.00 
on the foregoing basis, chargeable to Code # 5830/427." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
& Insurance be adopted. 
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( Properties ) . 


3. Acquisition for Britannia Community Services 
Centre - Known as Ili79 William Street 


The Supervisor of Property and Insurance reports as follows :- 

"Reference is made to Item 2, Property Matters, September 
1st, 1972, confirmed by Council, September 6th, 1972, ap- 
proving acquisition of Parcel B of Lots 4 to 6, Block 40, 
District Lot 264A, knovm as 1479 William Street for the 
sum of $20,400.45. Subsequently, the owner refused to 
accept this price on the grounds that she could not replace 
the dwelling and /or the income for this amount and had been 
under extreme emotional strain at the time she offered her 
property to the City. 

These premises comprise a 2-storey frame dwelling with a main 
floor area of approximately 990 sq. ft., erected in 1912 on a 
site 30.83' x 90', zoned RM-3. The dwelling contains 7 rooms 
divided into 2 rental units, 2 unfinished rooms in the base- 
ment, 8 plumbing fixtures, has a patent shingle roof, wood 
shingle and asphalt siding exterior, full concrete basement 
and is heated by an oil-fired hot air furnace. The main 
floor and baisement area is occupied by the owner aind the 
second floor unit is presently vacant. This dwelling is in 
average condition for age and type. 

Following further negotiations with the owner, she has now 
agreed to settle for the sum of $22,000.00, inclusive of all 
considerations and subject to the owner retaining rent-free 
possession to and including December 31st, 1972. 

The foregoing settlement price is considered to be realistic 
and has been endorsed by the City Solicitor and approved by 
Centred, htortgage and Housing Corporation. 

RECOMMENI^ that the Supervisor of Property & Insurance be 
authorized to acquire this property for the sum of $22,000.00 
on the foregoing basis chargeable to Code #5830/427." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of 
Property and Insurance be adopted. 


FOR COUNCIL AaiON SEE mi{S) JLtt 


REPORT TO COUNCIL 


STANDING COriMITTEE OF COUNCIL 


ON GENERAL PURPOSES 


October 26, 1972. 


A meeting of the Standing Committee of Council on General 
Purposes was held in No. 1 Committee Room, City Hall, on Thursday, 
October 26, 1972, at approximately 9:30 a.m. 


PRESENT ; 


ABSENT : 


Alderman Broome (Chairman) 

Aldermen Adams, Bird, Calder, Hardwick, 

Phillips, Rankin, Sweeney and 

Wilson 

His Worship the Mayor (Civic Business) 
Alderman Linnell 


CLERK: D. Bennett 

Adoption of Minutes 

The Minutes of the meeting held October 12, 1972, were adopted. 

The following recommendations of the Committee are submitted to 
Council . 


RECOMMENDATIONS 

1 . Outstanding Matters 

Council on August 1, 1972, adopted the following recommendation 
of the General Purposes Committee dated July 20, 1972: 

"THAT regular meetings between the General Purposes Committee 
and Department Heads be held for discussion of Council's 
outstanding resolutions, other matters brought up by Council, 
and submissions by Department Heads." 

The Committee had before it a list of the outstanding matters 
referred initially for report by Council, Standing Committees and 
others. The Committee took action on these outstanding matters 
as follows: 


A. Remain Outstanding 

(1) Champlain Heights: 
Sale of Property 

(2) Hours of Operation: 
Fraserview Neighbourhood 
Services 

(3) Lighting, Paving and 
Curbing: Watson Street 

(4) Snow Clearing: City of 
Vancouver 

(5) Control of Contractors 
on City Streets 

(6) Deserted Wives and 
Children: Maintenance 


Committee's Recommended Action 


Remain outstanding for report. 


Remain outstanding for report 
within 60 days. 

Remain outstanding for report. 
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(7) 

(8) 

(9) 
(10) 

(11) 

(12) 
(13) 
(14) 
(15) 

(16) 

(17) 
(18) 

(19) 

(20) 

(21) 

(22) 
(23) 
(24) 
(25) 

(26) 
(27) 


Fire Alarm Connections to 
Hotels, Romming Houses, etc. 

Proposed Lane Paving in 
One and Two Family Areas 

Gastown Lighting 

Application for Permits 
(Vancouver Cablevision) 


Development of Social Work 

and Shift in the Assignment 

of Local Area Service Coordinators 


Remain outstanding for report, 


Remain outstanding for report 
in June, 1973. 

Remain outstanding for report. 


Home Care Programme - 
Intermediate Care 

Change in Use of Suites - 
Mountain View Cemetery 

Commercial Crossing Agree- 
ments 

Proposed Multi-Care Facility 
as Replacement for Taylor 
Manor 

Community Care Facilities - 
Licensing Act 


Position Control System 

Theatre Parking Revenues: 
Capital Purposes 

Amalgamation - Crime 
Detection Laboratory and 
City Analyst's Laboratory 

Broadway, Maple, 12th, Yew: 
Land Use 


City-Owned Land - S/S 
Marine, Fraser, Boundary: 
Future Uses 

Rezoning: N/W Victoria 
and Kent 

Improvement to Basement 
Areas in Family Dwellings 

Historic Area By-law 
Rezoning 

Apartment Buildings : 
Recreation Facilities - 
Floor Space Ratio 

Four Seasons and West 
End Density Change 

Downtown Development Ad- 
jacent to Entrance to 
Stanley Park: Rezoning 


Remain outstanding. MHO to 
submit brief promptly. 

Remain outstanding for report. 


Remain outstanding. MHO to give 
date when report will be received. 


Remain outstanding for report which 
should include proposals as to cost 
sharing, etc. 

Remain outstanding for report. 

Remain outstanding pending 
hearing of delegation. 


Remain outstanding for report, 


Remain outstanding for report but 
with higher priority than other 
suburban commercial zoninas. 


Remain outstanding for report. 


Remain outstanding for report 
prior to the end of the year. 


To be included in the proposals 
for Downtown Zoning Changes. 


cont ' d. . . . 


standing Committee on General Purposes 

October 26, 1972 3 

Clause No. 1 continued 


Downtown Development Ad- 
jacent to Stanley Park and 
Alberni : Restricted Access 

Downtown Vancouver: Devel- 
opment Concepts (Tabular 
Comparison and By-law 
Revisions) 

Illegal Suites Control 


Transporation Corridors 
and Land Use Control 

Zoning and Development 
By-law re Gas Stations 

Public Housing Recreation 
Needs 

Strathcona Rehabilitation 
Surface Works 

Strathcona Rehabilitation; 
City Lands for Sale 

Strathcona Rehabilitation; 
Lands for Public Purchase 


Four Seasons : Amendments 

RM-1 Zoning Report on 
Problems 

Gastown/Chinatown Pagoda 
and Plan "G" 

Gastown/Chinatown Restor- 
ation: Traffic Modifi- 
cations Plan "G" 


City-Owned Lands: Standards 
for Developers - Policy 

Zoning By-law Amendments 

Britannia School Board 
Approval 


Research Funds - Urban 
Affairs Ministry of State 

Accommodation: Crime 
Intelligence Unit 


1818 Cornwall 
to Plant 


Addition 


2704 East 2nd Avenue: 
Board of Variance Ruling 

B.C. Centre: 
Blocks 51 and 61 


To be inclused in the proposals 
for Dov/ntown Zoning Changes. 


Remain outstanding for report which 
is expected by end of the year. 

Remain outstanding for report. City 
Engineer advised review in 6 months, 

Remain outstanding for report 
in 90 days. 

Remain outstanding for report. 


Further reporting to be left at 
the discretion of the Dir of Plan 
and Civic Dev. 


Remain outstanding for report 
but not high priority. Proceed 
without outside input. 

Remain outstanding for report 
in 90 days. 


Remain outstanding for report. 

To be left at the discretion of 
the Dir of Plan and Civic Dev 
when reporting on the Britannia 
Complex. 

Remain outstanding for report 
in 90 days. 

Remain outstanding for report. 


Remain outstanding for report 
but not high priority. 


Remain outstanding for report, 
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(49) Wall, Dundas, Cambridge: 
Use as Park 

(50) 2700 Block Wall Street: 
Grain Elevator 


Remain outstanding for report. 


(51) 
(52) 


(53) 


8550 Victoria; 


Rivtow 


Nursing Homes, Rest Homes, 
Domiciliary Care: Rate 
Increases, Rental Rates re 
Senior Citizens' Housing 

Information Centre with 
Particular Reference to 
the West End 


Remain outstanding for report 
to Health and Welfare Committee, 


(54) 


(55) 
(56) 


Proposed Primary Annex: 
Nelson Park Site 


Bill #49: Amendment to 
Social Assistance Act 

Skid Road Housing Conditions 


Remain outstanding for repre- 
sentatives of School & Park 
Boards together with officials 
to meet with Health and Welfare 
Committee . 

Remain outstanding for report 
to Health & Welfare Committee. 

Remain outstanding for further 
reports to Health and Welfare 
Committee . 


(57) Dunbar-West Point Grey 
Information Centre 


Remain outstanding for consid- 
eration by Health and Welfare 
Committee . 


(58) Serious Youth Problems 
Whose Responsibility 

(59) Dunbar-West Point Grey 
Youth Problems 

(60) Letters re Alma House 
Delinquent Home 


(61) Multi-Purpose Community 
Services Centre - Champlain 
Heights 

(62) Payment of Taxes 


(63) Costs of Law Enforcement 


(64) Community Services 
Functions 

(65) Kensington, Strathcona and 
Thunderbird Community Centres 

(66) Land Banks 


Remain outstanding for further 
reports to Health and Welfare 
Committee . 


Remain outstanding for report 
to Health & Welfare Committee. 


Remain outstanding for further 
report from Dr. Clark of U.B.C. 
to Finance Committee. 

Remain outstanding as it is 
anticipated it will be dealt 
with at the next Finance Committee 
meeting . 

Remain outstanding for report 
to Finance Committee. 


Remain outstanding for receipt of 
briefs from certain organizations 
to Finance Committee. 
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(67) West End Parking 


(68) Water Lots - Bayshore Inn 
to Burrard Street - Status 
of Leases 

(69) Apartment Buildings - 
Ventilation 


Awaiting report for Planning 
and Development Committee. 

Refer matter to Habour 
Development Committee. 


Remain outstanding for report 
to Planning & Development 
Committee . 


(70) Apartment Buildings - 

Regulations re Fire Pre- 
vention in Non-Inhabitated 
Areas 


(71) Senior Citizens' Housing 
Policy 

(72) Flat Rate Charges for Water 


(73) East Approach Route - 
Officials Report 

(74) East Approach Route - 
Report, District and 
Model Display 

(75) East Approach Route - 
Public Meetings 

(76) Transit Study Team - 
Additional Staff 


Remain outstanding for report 
to General Purposes Committee. 


Remain outstanding for report 
to Transporat ion Committee. 


B. Deletions 

(1) Youth Referral Centre and 
Transient Youth Programme 


Committee's Recommended Action 


Delete. 


(2) 


Social Allowance Rates 


Delete. This matter will be 
under discussion with the Pro- 
vincial Government when other 
items are discussed with them. 


(3) Truck Traffic on Boundary 
Road 

Truck Widths and Traffic 
Noise on First Avenue 

Street and Traffic By-law - 
Proposed Amendments regarding 
truck widths 

(4) Major Sewerage and Drainage 
Projects required for Pollu- 
tion Control 1971 - 1976 


Delete, 


Delete, 


(5) Staffing, etc., - Department Delete, 
of Welfare & Rehabilitation 


(6) Little Peoples Park 

(7) Health Services for 
University Endowment Lands 


Delete. Report going to Council 
October 31, 1972. 

Delete . 
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(8) Pedestrian Overpass 
Cassiar/Highway 401 


Delete. 


(9) 


Pollution in Still Creek 


(10) City of Vancouver 

Parking By-law #3764 


Delete, since City Engineer will 
be reporting. 

Delete. 


(11) Improved Procedures for Delete. 
Processing "Statement of 
Circumstances" Forms 

(12) Research Report on the 
Vancouver Opportunities ) Delete. 
Programme 

Sheltered Work Programme 

(13) Vancouver Fraser Park Delete. 
District - Capilano 

Canyon Park 

(14) Fouling of Sidewalks, Delete. 
Boulevards & Parks: Dogs 


(15) 


Laburnum Trees 


Delete, 


(16) 


Additional Grant: 


V.O.N. 


Delete. 


(17) Grants in Lieu of Taxes 


(18) Fraserview Neighbourhood 
Services - Research 


Delete. It being understood that 
applications are being processed 
in the normal way. 

Delete. 


(19) U.B.C. (Faculty of Education) Delete. 
Grant request re Educational 
Rehabilitation for Juveniles 
on Probation 


(20) 


Zoning Procedures 


Delete . 


(21) City of Vancouver Plan 
Part I - The Issues 


(22) Beautif ication - 
600 - 700 Granville 

(23) Federal Government - 
New Office Building 


Delete. Director of Planning 
including this in another report 
on the City Plan. 

Delete. Will be included in 
other beautif ication reports. 

Delete. Reporting to be at the 
discretion of the Director of 
Planning as and when need occur. 
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(24) 


Rezoning Application Fee 


Delete. 


(25) Rezoning: Baldwin, 

Kingsway, Nanaimo, 30th 


(26) Regional Simulation 
Model Project 


(27) 1st Avenue and Rupert; 
CD-I Zoning 


Delete since the Director of 
Planning will be reporting 
when information is received. 

Delete since reporting to be 
at the discretion of the 
Director of Planning. 

Delete . 


(28) False Creek - Lease of 
Giroday Property 


Delete . 


(29) City Hall: 3rd Floor 
Audio Installation 


Delete . 


(30) C.B.C. Building - 
Progress Reports 


Delete , 


(31) Blood and Trounce Alley - 
Restricted Vehicle Access 

(32) Rezoning: E/S Moss, W/S 
Fairmont between Horley 
and Lane North of Kingsway 

(33) New Chelsea Society 
Development: East 52nd Ave, 


Delete since Director of Planning 
will be reporting within 90 days. 


Delete , 


(34) 


Army and Navy: Cordova St. 


Delete . 


(35) 1106 West 11th Avenue 
Objected Uses 


Delete , 


(36) Illegal Trailer - 
Skeena Terrace 


Delete, 


(37) G.V.R.D. and Housing Costs ) Delete since the Director of 

) Planning will be reporting. 

(38) Housing for Handicapped ) 

(39) Rezoning: Musqueam Reserve Delete. 


(40) B.C. Centre Working 
Committee Reports 


Delete , 


(41) False Creek Redevelopment 
Report on Consultant 


Delete , 
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(42) Resolution re Housing Delete, 


(43) Kerrisdale - Village Delete, 
Square Proposals 


(44) Cambie and 21st Avenue Delete, 
Fire Alarm Building - 

Future Uses 

(45) National Housing Act: Delete, 
Proposed Amendments 


(46) 1405 Renfrew: Chain Delete, 
Link Fence Overheight 


(47) Provincial Boards of Review Delete, 


(48) Washroom Facilities in Delete, 
Super Markets 


(49) Riley Park Project Delete, 


(50) 1973 Preliminary Budget Delete, 


(51) Christ Church Cathedral Delete, 


(52) Suburban Commercial Study - Delete. 
Comment from Planning Commis- 
sion and other Groups 

(53) Closure of Granville Street Delete, 
between Georgia & Drake Sts. 

for Pedestrian Mall 

(54) Licensing of Lotteries Delete. 
Pursuant to Section 179A 

of the Criminal Code 

(55) Time Attending Court Delete. 

(56) Canadian Merchant Marine Delete. 

(57) 8625 Angus Drive Delete. 
Subdivision 

During the consideration of the foregoing matter, the Committee 
recessed at approximately 10:50 a.m., in order that the Health and 
Welfare Committee could meet and hear delegations which were present. 
The Committee reconvened at approximately 11:25 a.m. 


The meeting adjourned at approximately 12:10 p.m. 


* * * * * FOR COUNCIL ACTION SEE PAGE(S). .^ 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL ON 
fffiALTH AND WELFARE 


OCTOBER 26. 1972 


A meeting of the Standing Committee of Council on Health and 
Welfare was held in the #1 Committee Room, City Hall, on Thursday, 
October 26, 1972 at approximately 10:50 a.m. 

PRESENT ; Alderman Rankin, Chairman 

Aldermen Adams, Bird, Broome, Hardwick, 
Phillips, Sweeney, and Wilson 

ABSENT ; His Worship the Mayor (On Civic Business) 
Alderman Calder 
Alderman Linnell 

CLERK; D. Bennett 


The following recommendation of the Committee is submitted to 
Council. 

RECOMMENDATION 

1 . Vancouver Detoxification Centre Society - Delegation 

Under date of September 20, 1972, the Vancouver 
Detoxification Centre Society requested permission to come 
to the Health and Welfare Committee to discuss the activities 
of the Society and their future plans. Alderman Rankin 
subsequently agreed to this request. 

Mr. D. A. Lesser, President, Mr. J. C. Karpoff, Executive 
Secretary, and Dr. John Dick appeared on behalf of the Society. 
Mr. Lesser presented a comprehensive brief which concluded with 
the following recommendations of the Society: - 

"1. Health and Welfare Committee support in principle the 
immediate development by the V.D.C.S. of a 60 bed 
detoxification lanit to remove the majority of alcoholics 
from the city jail. 

2. Health and Welfare Committee support in principle 

a cost share arrangement where the City provides and 
equips the facility and the Province provide the 
operating cost through a per diem rate. 

3. That a sub-committee of Council and City Staff be 
appointed to work with the V.D.C.S., the Vancouver 
City Police, the local hospitals, and the Provincial 
Government to work out the detail plans and costing 
for such a unit and to report back to Council." 

Attached to the brief were admission and discharge statistics 
for the period ending September 30, 1972 for the interim 
Detoxification Unit which is currently operating under the 
jurisdiction of the Salvation Army. 

Questions were directed to the delegation and after due 
consideration it was, 

RECOMMENDED 

(1) That Council support in principle the immediate development 
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by the Vancouver Detoxification Centre Society of a 60 - 75 
bed detoxification unit to remove the majority of alcoholics 
from the city jail. 

(2) That Council support in principle a cost sharing arrangement 
where the City commits up to $300,000.00 towards the pro- 
vision and equipment of the facility and the Province 
provides the operating cost through a per diem rate. 

(3) That a Special Committee of Council and City Staff be appointed 
to work with the V.D.C.S., the Vancouver City Police, the 
local hospitals, and the Provincial Government to work out 

the detail plans and costing for such a unit and to report 
back to Council. 

(4) That legislation similar to the Mental Health Act be 
developed to allow for mandatory medical treatment for the 
chronic alcoholic and that copies of this legislation be 
sent to the appropriate organizations for review. 

(5) That the Board of Administration report back as to operational 
costs of the existing unit which is being run by the 
Salvation Army. 


The meeting adjourned at approximately 11:25 a.m. 


FOR COUNCIL ACTION SEE PAGE(S)...-. 


REPORT TO COUNCIL 
STANDING COMyilTTEE OF COUNCIL ON 
PLANNING AND DEVELOPMENT 
NOVEMBER 1, 1972 


A Meeting of the Standing Committee of Council on Planning 
and Development was held on Wednesday, November 1, 1972 at 
8:00 p.m. in the Auditoriiom of the King George High School at 
Denman and Barclay Sts. 

PRESENT ; Alderman Bird (Chairman) 

His Worship the Mayor 
Aldermen Sweeney, Linnell, Rankin, 
Hardwick, Wilson 

ABSENT: Alderman Phillips (On Civic Business) 

Aldermen Adams, Calder 

CLERK: M. James 

The following report of the Committee is submitted to 
Council for information. 

INFORMATION 


1. West End Guidelines 

Council on August 15, 1972, received by way of the Board of 
Administration report dated August 10, 1972, a report of the 
Director of Planning and Civic Development and the Director of 
Social Planning/ Community Development on 16 guidelines for adoption 
as policy guidelines for the West End of the City. At that August 
15th Meeting the following resolution was passed: 

"Staff of the Planning and Civic Development and Social 
Planning/Community Development Departments discuss the 
guidelines with West End Citizen groups. The Director 
of Social Planning/Community Development and the Director 
of Planning and Civic Development report back to Council 
within two months on results of the meetings and with 
detailed recommendations for implementation for the 
consideration of Council.". 

At that August 15th meeting Council passed the following 
during the consideration of the report above noted: 

"Further that in the meantime a meeting of the Standing 
Committee on Planning and Development be held on an 
informal basis to discuss this report with officials.". 

Your Committee held that meeting on September 2Sth and 
recommended to Council, which was adopted by Council on October 
17th, 1972 that your Committee hold an evening meeting in the 
West End to hear delegations on the guidelines and their 
implementation. 

In compliance with the adoption of the recommendation by Council 
your Committee held a meeting on the evening of November 1st in 
King George High School at Denman and Barclay Streets and heard the 
following delegations in connection with the West End Guidelines 
and their implementation. 
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Board of Parks and Public Recreation 
Commissioner George Puil, Chairman 

Vancouver Board of Trade 

Mr. G. F. Crockart, Vice Chairman, Civic Affairs Committee 

Citizens Council on Civic Development 
Mr. Strong, Chairman (Brief filed) 

Gordon House Neighbourhood Services 
Dr. Paul McKinnon (Brief filed) 

West End Community Council 
Mr. Robin Carr (Brief filed) 

West End Commimity Centre Association 
Mr. Don Basham 

West End Resources Council 

Mr. Ron Penner (Brief filed) ^ 

West End and Downtown Ratepayers Association 
Mr. W. J. Mclntyre 

Lord Roberts School P.T.A. 
Mrs. B. Clark (Brief filed) 

Mr. W. McCreery (Brief filed) 

Mr. Joseph Witten (Brief filed) 

Mr. Warnett Kennedy (Brief filed) 

Dr. Setty Pendakur 

Mr. P.R.U. Stratton 

Family Services Centre 

Mr. Deryck Thomson, Executive Director (Brief filed) 

United Community Services 

Mr. D. McConnell (Brief filed) 

Your Committee also had before it comments submitted by the 
Real Estate Board of Greater Vancouver and a report submitted by 
the Board of Administration dated October 25, 1972 on the meetings 
held by the Director of Planning and Civic Development and the 
Director of Social Planning/Community Development with West End 
citizens . 

This report which gave detail comments received from citizens 
and groups in the West End ended with the information that the 
required implementation report will include five points: 

- implementation process 

- priorities and tentative time-table 

- staffing and other resources required 

- office needs for the West End local area planning office 

- budget. 


(continued) 


f 240 


standing Committee on 
Planning and Development 

November 1, 1972 (continued) Page ? 


The Board of Administration in submitting the report of the 
Director of Planning and Civic Development and the Director of 
Social Planning/Commimity Development for the consideration of 
your Committee recommended that the item re office needs for 
the West End's local area planning office be omitted from the 
general implementation since Council has previously approved 
West End offices for civic services and that separate office 
space for the local area planning office would not be necessary 
if space was available by alterations to the presently proposed 
West End offices for civic services. 

After hearing the delegations listed above your Committee 
adjourned at approximately 10:00 p.m. 

The above report is submitted for the 

INFORMATION of Vancouver City Council. 


FOR COUNCIL ACTION SEE PA6E(S) 


REPORT TO COUNCIL 

STANDING COriTIITTEE OF COUNCIL ON 
HEALTH AND WELFARE 


NOVEMBER 2, 197 2 


A meeting of the Standing Committee of Council on Health and 
Welfare was held in the #1 Committee Room, City Hall, on Thursday, 
November 2, 1972, at 9:30 a.m. 

PRESENT : Alderman Linnell (Chairman) 

His Worship the Mayor 

Aldermen Bird, Broome, Hardwick, Rankin, 
Sweeney and Wilson. 

ABSENT: Alderman Adams (Illness) 

Alderman Calder 

Alderman Phillips (Leave of Absence) 

CLERK: D. Bennett 

Adoption of Minutes 

The Minutes of the meeting held October 19, 1972, were 
adopted . 

The following recommendations of the Committee are submitted 
to Council. 

RECOmiENDATIONS 

1. Dunbar-West Point Grey 
Information Centre 

Council, on August 15, 1972, passed the following motion: 

"THAT the Board of Administration report dated July 31, 19 72, 
re Dunbar-West Point Grey Information Centre, be referred to 
the Standing Committee on Health and Welfare for consideration, 
and delegations be advised that an opportunity will be given to 
them to appear before that Committee." 

Mr. Bruce Russell appeared as a delegation on behalf of the 
Dunbar-West Point Grey Information Centre and requested that funds 
be provided for the continued operation of this Centre. This 
request was endorsed in communications from the Dunbar Community 
Association dated June 28, 1972, and the Dunbar Homeowners' 
Association dated October 31, 1972. 

The Committee considered the Board of Administration report 
dated July 31, 1972, in which the Director of Social Planning/ 
Community Development recommended: 

"The Dunbar-West Point Grey Information Centre be funded on 
the same basis as other City funded Information Centres, and 
as follows: 

Rent @ $100 per month from October^ to March $600.00 
Telephone @ $42 per month from Oct. to March 2 52.00 

Office Supplies 250.00 

TOTAL $1102. 00 

This budget is recommended on condition that it: 

1. be reviewed along with other Information Centre budgets 
in February, 1973; 

2. participate in the Information Centres Co-ordinating 
Committee ; 


cont 'd , 
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3. comply with the criteria established by Council in 
April, 1971." 

(1 Present source of funding terminates September 30. 
All City grants to Information Centres cover period 
to end of March, 1973. Council agreed to this 
arrangement so that their financial year would close 
at the time when the City reviews budgets and annual 
grant requests.) 

After consideration it was 

RECOMllENDED that the recommendations of the Director of Social 
Planning/Community Development, quoted above, together with the 
three (3) conditions, be approved. 

2 . Skid Road Housing Conditions 

On November 25, 1971, the Standing Committee of Council on 
Health and Welfare considered a report of the Board of Administration 
dated November 24, 1971, attached to which was a report of the 
Director of Social Planning/Community Development dated November 18, 
1971, and a report of the Board of Administration dated November 2, 

1971, which was a report on a brief of the Vancouver Community Legal 
Assistance Society on Skid Road Housing conditions. 

The Committee at that meeting, considered seriatim, series of 
recommendations contained in the Director of Social Planning/ 
Community Development's report dated November 18, 1971. Recommendations 
were presented to Council and after amendment. Council on December 7, 
19 71, adopted the recommendations of its Standing Committee. Several 
of these recommendations called for reports from officials and since 
that date, many of the reports have been forwarded to Council. 

On October 27, 1972, the City Clerk's Office received copies 
of a new brief dated October 2 0th, from the Vancouver Community 
Legal Assistance Society and a brief was received from Miss Lynn 
Phipps on November 1, 1972. 

Mr. Ian G. Waddell, Legal Director of the Vancouver Community 
Legal Assistance Society, Mrs. Linda Ragona , lawyer. Miss Lynn Phipps 
and Mr. Robert Bellows appeared as delegations on the subject matter. 

Mr. Waddell reviewed the brief of the Society dated October 20, 

1972, which contained recommendations under the following headings: 

(a) Enforcement of Lodging House By-law 

(b) Licensing of Lodging Houses 

(c) Operating Permits for Lodging House flanagers 

(d) Long Range Solutions 

(e) Standard of Housing By-law 

(f) Prosecutions. 

He stressed at the beginning of his presentation that the two 
main points he wished to bring out are the enforcement of the City 
By-laws and the large amount of money the City is spending in this 
area on welfare. He stated one-half of a welfare recipient's money 
is going for the rental of unsatisfactory accommodation. When 
reviewing his brief, Mr. Waddell referred to a communication dated 
October 31, 1972, attached to which were information sheets 
regarding requests for responses from the Health Department. 


cont ' d . . 


standing Committee on Health and Welfare 
November 2, 1972 


Clause No. 2 continued 

Miss Lynn Phipps summarized her brief entitled 'Skid Road 
Housing Management Form Study' dated September 1972. In conclusion 
she advised that the data obtained from the study reveals that 
relationships do exist between the quality of housing on skid road 
and the management forms. She therefore suggested that operators 
show knowledge of the relevant By-laws and that they prove 
proficiency before they are allowed to manage a building. She 
recommended that Operating Permits be required for all lodging 
house managers. 

The Committee discussed the various problems with the 
delegations and the officials outlined the actions that have been 
taken in an endeavour to improve the situation. Included in this 
discussion was information respecting prosecutions. The officials 
advised of the frustrations and problems they are faced with due 
to the type of some of the residents and operators in the area. 

Dr. Bonham advised that the deployment of staff in this area 
has been increased since last November. He stated that a report 
on staff will go to Council in the near future and consideration 
could then be given to the lodging house program in relationship 
to other inspectional priorities within the Environmental Health 
Division . 

Commissioner Sutton Brown advised the Committee that 
anticipated legislation, dealing with Provincial and Federal 
grants for housing, if enacted, would assist in improving the 
standard of housing. 

It was suggested that consideration be given to by-law 
amendments and legislation changes to regulate standards in 
lodging houses, and the Medical Health Officer agreed to look 
into this. 

After due consideration it was 

RECOMMENDED 

(a) that the briefs presented this day be received and referred 
to the officials for information; 

(b) that the Committee reaffirm Council's action of October 24, 
1972, which directed the Corporation Counsel to again seek 
a charter amendment whereby the owner would be responsible 
for violations of any by-law pursuant to the operation of 

a hotel, lodging house, etc.; 

(c) that the Medical Health Officer and Corporation Counsel be 
requested to report back on appropriate charter, by-law and 
other legislative changes in relationship to the points 
contained in the briefs submitted this day; 

(d) that the City Prosecutor be asked to submit a report on the 
problems the Prosecutors encounter when prosecuting under the 
Health, Fire and Lodging House By-laws; 

(e) that the officials concerned be requested to report back with 
respect to the method of issuing operating permits; 

(f) that the Director of Social Planning/Community Development and 
Director of Planning and Civic Development be requested to 
report on the kinds of renovations and upgrading that can and 
are being created in this area. 


The meeting adjourned at approximately 11:25 a.m. 


FOR COUNCIL ACTION SEE PAGE{S) ...^i^^i^ 
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A Special Meeting of the Council of the City of Vancouver 
was held on Thursday, November 9, 1972, in No. 1 Committee 
Room, at 9-30 a.m. 

PRESENT : His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 
Linnell, Phillips, Rankin, 
Sweeney and Wilson 

ABSENT: Alderman Hardwick 

CLERK TO THE COUNCIL : R. Henry 

Local Improvements on the 
Initiative and by Petition 

MOVED by Alderman Broome, 
SECONDED by Alderman Adams, 

THAT this Council resolve itself into a Court of Revision 
for the purpose of hearing complaints against the proposed 
assessments or the accuracy of frontage measurements, or any 
other complaint which persons interested may desire to make and 
which is by law cognizable by the Court, His Worship the Mayor 
in the Chair . 

- CARRIED. 

COURT OF REVISION 

Underground Wiring on the 
Initiative - Schedule #415A 

The Court received from the Assessment Commissioner 
Schedule #415A, listing five Local Improvement projects at 
various locations, on the initiative. It was noted that 
Project #4, First Avenue, had been defeated by owners objecting 
to the project. 

MOVED by Alderman Broome , 
SECONDED by Alderman Adams, 

THAT Schedule #415A, as submitted by the Assessment Com- 
missioner, be approved. 

- CARRIED. 

MOVED by Alderman Adams, 
SECONDED by Alderman Bird, 

THAT the Court of Revision rise and report. 

- CARRIED. 

COUNCIL 

MOVED by Alderman Calder, 
SECONDED by Alderman Sweeney, 

THAT the report of the Court of Revision be received. 


- CARRIED. 
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Local Improvement Subsequent 
Procedure - Schedule #415A 

Council received the following delegations, speaking 
against the projects listed: 

#2 ■ Mr. Fry, representing the C.P.R,, objecting 

to the Pender Street project as he was 
of the opinion that such improvements 
should not be carried out until the future 
of the general area has been resolved, 
i.e. False Creek redevelopment; 

#4 Mr. Lim and Mr. Prowse - both objecting to the 

First Avenue project as each was of the 
opinion that the owners should not be 
assessed the costs involved in putting 
wiring underground at this location. 

Council considered a Board of Administration report, dated 
November 1, 1972, dealing with the subsequent procedure of the 
various projects, and took action as follows: 

MOVED by Alderman Adams, 
SECONDED by Alderman Bird, 

THAT, subject to Provincial government approval of the 
projects : 

1. Items 1, 2, 3 and 5 on Schedule 415A be undertaken; 

2. The City Engineer be authorized to instruct the 
Utilities to proceed with the approved projects. 

- CARRIED. 


The Council adjourned at approximately 10:20 a.m. 


* ** * * 


The foregoing are Minutes of the Special Council meeting 
(Court of Revision), dated November 9, 1972, adopted on 
November 21, 1972. 



CITY OF VANCOUVER 
SPECIAL COUNCIL - November 16^ 1972 


A Special Meeting of the Council of the City of Vancouver 
was held on Thursday, November 16, 1972, in No. 1 Committee 
Room, at 9:30 a.m. 

PRESENT ; His Worship Deputy Mayor Alderman Sweeney 

Aldermen Adams, Calder, Hardwick, Linnell, 
Rankin and Wilson. 

ABSENT ; His Worship the Mayor 

Alderman Bird 
Alderman Broome 
Alderman Phillips 

CLERK TO THE COUNCIL ; R. Henry 

Local Improvements on the 
Initiative and by Petition 

MOVED by Aid. Calder, 
SECONDED by Aid. Hardwick, 

THAT this Council resolve itself into a Court of Revision for 
the purpose of hearing complaints against the proposed assessments 
or the accuracy of frontage measurements, or any other complaint 
which persons interested may desire to make and which is by law 
cognizable by the Court, His Worship the Deputy Mayor in the Chair. 

- CARRIED 

COURT OF REVISION 

1. Pavements and Curbs on the Initiative - 
Schedule #416 


The Court received from the Assessment Commissioner 
Schedule #416, listing 95 Local Improvement projects at various 
locations on the initiative. It was noted that projects nos. 
2, 18, 24, 37, 52, 64, 74, 80 and 83 had been defeated by means 
of sufficiently-signed petitions against the proposed works. 

MOVED by Aid. Calder, 
SECONDED by Aid. Rankin, 

THAT Schedule #416, as submitted by the Assessment 
Commission, be approved. 

- CARRIED 

2. Pavements, Sidewalks and Curbs 
By Petition - Schedule #417 

The Court received from the Assessment Commissioner 
Schedule #417, listing 40 Local Improvement projects at various 
locations by petition. The projects had been requested by the 
majority of the assessed owners by means of a sufficiently-signed 
petition. 

MOVED by Aid. Calder, 
SECONDED by Aid. Wilson, 

THAT Schedule #417, as submitted by the Assessment 
Commissioner, be approved. 

- CARRIED 

MOVED by Aid. Rankin, 
SECONDED by Aid. Wilson, 

THAT the Court of Revision rise and report. 


- CARRIED 


Special Council, November 16, 1972 2 


COUNCIL 


MOVED by Aid. Wilson, 
SECONDED by Aid. Calder, 

THAT the report of the Court of Revision be received. 

- CARRIED 

Local Improvement Subsequent 
Procedure - Schedules #416 and #417 

Council received the following delegations speaking with 
respect to the projects listed. 

Schedule #416 

#67 Mr. Gill and Mrs. Creed, representing various 

owners, spoke against the project and submitted 
a further petition containing additional names 
also objecting. 

#74 Mrs. Steeves speaking for this project which had 

been defeated. 

#10 and Mrs. Walker objected to these projects. 
#68 

#79 Mr. Carnsew, on behalf of Bekins Moving and 

Storage Co. , objected to improvements to that 
part of the lane involving his Company. 

The Council noted a letter from Mr. B. Sangster on behalf 
of property owners objecting to project #16, Glen Drive. Mr. 
Sangster, for reasons stated, was unable to appear at the Court 
and requested that the matter be deferred and he be given an 
opportunity to speak to Council at a later date. 

The Council also noted a list of recommended adjustments 
to various properties as submitted by the Assessment Commissioner. 

MOVED by Aid. Adams, 
SECONDED by Aid. Rankin, 

THAT proposed adjustments, as recommended by the Assessment 
Commissioner, to the various properties contained in the following 
projects be approved: #21, 23, 66, 67, 68 and 77. (Schedule #416), 

- CARRIED 

MOVED by Aid. Adams, 
SECONDED by Aid. Rankin, 

THAT project #67, 71st Avenue both sides from Granville to 
Laurel Streets, not be proceeded with. 

- CARRIED 

MOVED by Aid. Linnell, 
SECONDED by Aid. Calder, 

THAT project #74, Cypress Street both sides from 12th Avenue 
to 13th Avenue, be tabled, and the Department concerned, after 
explaining the details of the project to the objectors, ascertain 
if their objections still stand. 

- CARRIED 

MOVED by Aid. Linnell, 
SECONDED by Aid. Wilson, 

THAT project #16, Glen Drive, be tabled and the objectors 
be permitted the opportunity of appearing as a delegation on the 
matter at a future Council meeting. 


- CARRIED 
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The Council considered a Board of Administration report 
dated October 30, 1972, concerning the subsequent procedure 
of the various projects. 

MOVED by Aid. Calder, 
SECONDED by Aid. Wilson, 
THAT 

(a) all the 'Initiative' projects in Schedule #416, except 
the defeated items 2, 18, 24, 37, 52, 64, 74, 80, 83 
and items 16 and 67 be undertaken; 

(b) the 'Initiative' project on Schedule #416, Item 90 for 
a lane pavement on the lane south of 11th Avenue from 
the lane east of Granville Street to Oak Street be 
reduced in scope by deleting 50 feet of lane between 
Hemlock Street and a point 50 feet east, so that the 
new limited and determinable area is: 

Lane south of 11th Avenue from lane east of 
Granville Street to Oak Street, except between 
Hemlock Street and a point 50 feet east, 

and that the portion of the cost of the project to be 
borne by the real property benefited thereby shall be 
borne proportionately in the same manner and on the 
same basis as originally provided for the project; 

(c) all the 'Petition' projects in Schedule #417 be 
undertaken ; 

(d) the Engineer be authorized to call tenders for the 
approved paving projects. 


- CARRIED 


(A copy of the proposed adjustments submitted by the 
Assessment Commissioner and referred to in these 
Minutes, is on file in the City Clerk's Office). 


The Council adjourned at approximately 11:30 a.m. 


* * * * * 


The foregoing are Minutes of the Special Council meeting 
(Court of Revision) dated November 16, 1972, adopted on 
November 28, 1972. 




CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 


A Regular meeting of the Council of the City of Vancouver was 
held on Tuesday, November 21, 1972, in the Council Chamber, at 
approximately 9:30 a.m. 

PRESENT ; His Worship the Mayor 

Aldermen Adams, Bird, Calder, Hardwick, 
Linnell, Rankin, Sweeney and Wilson 

ABSENT ; Alderman Broome (on civic business) 

Alderman Phillips (on civic business) 

(Alderman Sweeney left shortly after the commencement of the meeting 
to attend to other civic business, returning later in the morning 
proceedings . ) 

CLERK TO THE COUNCIL: D. H. Little 


The proceedings in the Council Chamber were opened with prayer. 
'IN CAMERA' MEETING 

The Council agreed to an 'In Camera' meeting later this day. 
ADOPTION OF MINUTES 

(a) MOVED by Alderman Bird, 
SECONDED by Alderman Wilson, 

THAT the Minutes of the Regular Council meeting (with 
the exception of 'In Camera' portion), dated November 7, 
1972, be adopted. 

- CARRIED. 

(b) MOVED by Alderman Bird, 
SECONDED by Alderman Rankin, 

THAT the Minutes of Special Council meeting (Court of 
Revision), dated November 9, 1972, be adopted. 

- CARRIED. 

COMMITTEE OF THE WHOLE 

MOVED by Alderman Hardwick, 
SECONDED by Alderman Wilson, 

THAT the Council resolve itself into Committer of I h<' Wluilo, 
His Worship the Mayor in the Chair. 

- CARRIED. 

BOARD OF ADMINISTRATION AND OTHER REPORTS 

A. (i) Charter Amendments 

The Board of Administration, under date of November 14, 1972 
submitted the following report: 


(continued) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 
Charter Amendments (cont'd) 


'The Corporation Counsel reports as follows: 

"In accordance with Council's resolution of October 24th, 
1972, I have now prepared a draft Bill in line with the 
recommendations adopted by Council arising out of my 
report of October 11th last. Since that date, however, 
I have made certain deletions and additions as follows: 

A. DELETIONS 

(1) I have deleted, on Council's instructions, the 
proposal to allow voting on zoning by-laws by 
members of Council who were absent from the 
public hearing. 

(2} I have also deleted the recommendation regarding 
the method of obtaining title to 'street islands*. 
I have done this because this amendment will have 
to be studied in relation to the Land Registry Act 
and there will simply not be enough time this year 
to take up this subject with the Provincial offi- 
cials in charge of that Act. 


B. ADDITIONS 

(1) Arising out of my report. Council instructed me, 

in conjunction with the Director of Planning, to draft 
legislation which would result in the phasing out of 
non-conforming signs. This has been included in the 
draft Bill. 

(2} The Director of Finance has pointed out that Section 
247 (debenture replacement provisions) is totally 
out of step with present-day financing practices, 
and he has proposed new provisions which will make 
the section workable today and yet will in no way 
impair the investor's security. 

(3) Prior to my last report Council gave special con- 
sideration to Charter amendments to sections 239 
and 24S to facilitate off-shore financing and it 
was hoped this could be obtained at the recent 
Session. This was not possible, and I have included 
these in the draft Bill. I have also done this 
with respect to Aldermanic pensions. 

(4) At the request of the City Engineer I am broadening 
the application of the snow-removal section so that 
it is not limited to application by area but could 
be extended to land use classification, if Council 
so desires. 

* A copy of the Bill is attached to this report and I would 
be pleased to receive Council's instructions in connec- 
tion with the proposals." 

YOUR BOARD submits the foregoing report of the Corporation 
Counsel for the consideration of Council. ' 

*Copy of the Bill on file in City Clerk's Office. 


(continued) 
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Charter Amendments (continued) 

MOVED by Alderman Rankin, 

THAT the report of the Corporation Counsel re Charter Amend- 
ments, submitted by the Board of Administration in the foregoing 
report, be approved, and the Corporation Counsel be instructed to 
1 take all necessary action in connection with submitting these 
proposed Charter Amendments to the Legislature . 

- CARRIED. 

(ii) Business Tax - 

Court of Revision 

MOVED by Alderman Adams, 

THAT the Corporation Counsel be requested to review the 
provision requiring only three members of Council to comprise a 
quorum of the Council sitting as a Business Tax Court of Revision and 
take the necessary action whereby the quorum will be increased from 
three to a majority of the members of the City Council. 

- CARRIED. 

I 
i 

DELEGATIONS AND UNFINISHED BUSINESS 

I u m I .1 ..— ■ II — — ^ ■ I ■ ■■ ■, .1 ■ - II. I ■!■ I .1 ■ ■■ — 

j 1 . Jericho: 38 Acres 

j The Chairman of the Jericho Park Committee appeared, and 

submitted a brief dated November 21, 1972, requesting that Council 
j appoint a committee with representatives from his group and the 
! Park Board, to negotiate the acquisition of the balance of 
Jericho D.N.D. lands, for public use. 

MOVED by Alderman Rankin, 

THAT the Council request the Federal government to negotiate 
the City acquiring the balance of the Jericho D.N.D. lands 
for public use, being approximately 38 acres, and a committee be 
struck to negotiate with the Minister of National Defence 
these 38 acres in order that a firm price may be determined. 

FURTHER, THAT the Council committee be comprised of: two 
members of Council, with authority to meet with representatives of the 
Jericho Park Committee and the Park Board, as and when considered 
advisable . 

- CARRIED. 

A recorded vote was requested, and the record, therefore, is 
as follows: 

FOR THE MOTION AGAINST THE MOTION 

Alderman Calder His Worship the Mayor 

Alderman Bird Alderman Adams 

Alderman Wilson 
Alderman Hardwick 
Alderman Rankin 
Alderman Linnell 


(The motion was declared CARRIED.) 
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REPORT REFERENCE 

Deputy City Engineer Review of Refuse Pick-up 

and Disposal Operations 


BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 

B. Review of Refuse Pick-up 
and Disposal Operations 

The Board of Administration, under date of October 10, 1972, 
submitted a detailed report, with recommendations, from the City 
Engineer, and the Council took action as follows: 

Section A - Cost comparisons between Vancouver's operation and 
those of other cities. 

MOVED by Alderman Linnell, 

THAT this section be received for information. 

- CARRIED. 

Section B - Review of less frequent collection of residential refuse. 

MOVED by Alderman Adams , 

THAT the recommendation in this section be approved. 

- CARRIED. 

Section C - Review of the effect of the strike on the City's 

container operation, and setting of rates for this 
operation in 1973. 

MOVED by Alderman Adams, 

THAT the recommendations in this section be approved. 

- CARRIED. 

Section D - An outline of our studies of the application of 
shredding, recycling and composting. 

MOVED by Alderman Hardwick, 

THAT this section be received for information; however, the 
City Engineer be requested to report back following their further 
studies on the matter as indicated in the section. 

- CARRIED. 

Section E - Review of the requirement for an increase in fleet due 
to increases in the volume of refuse. 

MOVED by Alderman Bird, 

THAT the recommendations in this section be approved. 

- CARRIED. 

MOVED by Alderman Hardwick, 

THAT the communication from the Vancouver Civic Employees 
Union, under date of November 21, 1972, advising of support of 
the recommendations in the aforementioned report, be received for 
information . 


- CARRIED. 

(Detailed report of the City Engineer on file in City Clerk's Office.) 
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DELEGATIONS AND UNFINISHED BUSINESS (continued) 

The Council agreed to defer consideration of the following 
matters until later this day, pending the hearing of delegations: 

2 . Closing Carnarvon Street 
between 16th and 19th Avenues; 

3. Rezoning: W/S Main St. between 
39th and 40th Avenues; 

4. Rezoning: S/E Corner of 

18th Avenue and Carolina Street. 

5. Subdivision Application, 
8625 Angus Drive 

In connection with the Board of Administration report of 
October 25, 1972, on request from Mrs. Dallis P. Irvine to appear 
before Council re refusal of the approving officer of an 
application to subdivide her property at 8625 Angus Drive, advice 
was received that Mrs. Irvine does not wish to proceed further 
with this particular request at this time and, therefore, asked 
permission to withdraw. Permission was granted accordingly. 


At approximately 11:00 a.m.. Council recessed and held an 
'In Camera' meeting, reconvening with the same personnel present 
at approximately 11:30 a.m. 


CCMMUNICATIONS OR PETITIONS 

1. MacLean Park Extension - 

Strathcona Rehabilitation Project 

Council noted a communication from the Park Board with 
respect to the MacLean Park Extension, and agreed to the hearing 
of a delegation from that Board, as requested. 

2 . Building Permit Applications - 
King Edward Place Area 

In connection with a communication from Mr. L. Jordon, dated 
November 1, 1972, Council agreed to receive a delegation of a 
group of residents in the area called King Edward Place; this hearing 
to be arranged for a later Council meeting. 

3 . Honour to Mikola j Kopernik 

(Street Naming and Flying of Flag) 

A letter was noted from the Canadian Polish Congress (B.C.) 
advising of the 500th anniversary of the birth of the Polish 
astronomer, Mikola j Kopernik, and requesting that Rosemont Drive 
be changed to Kopernik Street and the Polish flag be flown at City 
Hall in the celebration week, commencing February 19, 1973. 

MOVED by Alderman Wilson, 

THAT this communication be referred to the Street Naming 
Committee for consideration in connection with the naming of any 
new street in the area, but Rosemont Drive not be renamed as requested. 

FURTHER, THAT the letters and petition of protest, received on 
the street naming request, be referred to the Street Naming Committee. 

- CARRIED. 


(continued) 
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COMMUNICATIONS OR PETITIONS (continued) 

Honour to Mikolaj Kopernik 
(continued) 

MOVED by Alderman Wilson, 

THAT the request to fly the Polish flag in the celebration 
week be left in the hands of His Worship the Mayor. 

- CARRIED. 

4 . Proposed Landscaped Walkway - 
Botanical Gardens to Queen 
Elizabeth Park 


The Council noted the following resolution, by letter dated 
October 24, 1972, from the Vancouver City Planning Commission: 

"THAT , 

(a) the Commission's enthusiastic support for a 
comprehensive system of public walkways throughout 
the City be re -affirmed ; 

(b) while noting that a study has already been made in 
this connection, the Commission feels that it should 
be re-opened and expanded; 

(c) funds be made available (possibly through the forth- 
coming Local Initiatives Program) , to provide for a 
detailed study of the walkway proposal described by 
Mr. Shakespeare; 

(d) negotiations be initiated as soon as possible with 
owners of intervening properties in order to reserve 
or secure necessary easements or rights-of-way; 

(e) the Board of Parks and Public Recreation be informed 
of the Commission's interest in and support for the 
walkway proposal and that a suggestion be made that 
Mr. Shakespeare be invited to explain his concept at 
an early meeting of the Board." 

MOVED by Alderman Hardwick, 

THAT the aforementioned communication be referred to the 
Park Board, with the request the Council be provided with a report 
on what would be necessary to complete this walkway. 

- CARRIED. 

5. Transit Study 'Existing Transit 

Operations - Downtown Vancouver 1970' 

On October 31, 1972, the British Columbia Hydro and Power 
Authority was requested to reconsider its position, and appoint 
an additional staff member as the City was doing, in regard to a 
continual review of ways to improve the transit operations in 
Vancouver . 

By letter dated November 7, the Hydro and Power Authority 
replied further to a previous letter, explaining why the Authority 
is not in agreement with the suggestion. 

MOVED by Alderman Rankin, 

THAT this information be received. 


- CARRIED. 
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COMMUNICATIONS OR PETITIONS (continued) 

6. N/S East Broadway between 
Slocan and Penticton 


A letter was noted from Hamilton, Doyle and Associates, 
Architects, with respect to a Development Permit Application for 
the above location, and requesting a hearing by Council. On 
instructions from His Worship the Mayor, this delegation will be 
heard at the next Council meeting. 


BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

C. GENERAL REPORT 

November 17, 1972 

Works and Utility Matters 

Rental of Festoon Lights to 1972 
Christmas Carol Ship Committee (Clause 2 ) 

MOVED by Aid. Adams, 

THAT the recommendation in this clause be adopted; 

FURTHER THAT a grant in the amount of the rental involved be 
approved . 

- CARRIED BY THE 
REQUIRED MAJORITY 

Closure of Bruce Street betw. Lane South 
of 41st Avenue and 43rd Avenue (Clause 1) 

MOVED by Aid. Adams, 

THAT Clause 1 of the report of the Board of Administration 
(Works and Utility matters), be adopted. 

- CARRIED 

Social Service and Health Matters 

Air Pollution Control Function 
North Vancouver (Clause 2) 


After consideration of this clause it was, 

MOVED by Aid. Adams, 

THAT that part of the North Vancouver resolution relating to 
consideration by the Regional District for a program to deal with 
complaints beyond the normal working hours, be endorsed. 

- CARRIED 

Balance of Social Service and Health Matters 


MOVED by Aid. Wilson, 

THAT Clauses 1 and 3 of the report of the Board of Administration 
(Social Service and Health matters), be adopted. 

- CARRIED 

Building and Planning Matters 

MOVED by Aid. Hardwick, 

THAT the report of the Board of Administration (Building and 
Planning matters), be adopted. 

- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

GENERAL REPORT (cont'd ) 

Fire and Traffic Matters 

Surplus Offer No. 131: Sale of the 
Vancouver Fire Boat "J.H. Carlisle" 
(Clause 1) 


In respect of this clause it was, 

MOVED by Aid. Calder, 

THAT delegation be arranged as per request received from the 
Marco Polo Theatre Restaurant but also others who bid in respect of 
this matter, be advised they too may appear before Council if they 
so wish. 

- CARRIED 

Request to Attach "Prevent Theft" Decals 
to Parking Meters (Clause 2) 


After considering this clause it was, 

MOVED by Aid. Bird, 

THAT the request of the Vancouver Association of Insurance 
Women to attach a small decal to each parking meter in the downtown 
area, bearing the message 'Prevent Theft - Remove Keys and Lock Car', 
be approved, subject to the conditions laid down in the clause. 

- CARRIED 

Finance Matters 

National Council of the 
Metropolitan Opera: Grant 

(Clause 2) 


After consideration of this clause, it was, 

MOVED by Aid. Linnell, 

THAT a grant equal to the rental of the Queen Elizabeth Playhouse 

be approved in respect of the Western Canada Opera Auditions to be 

held in the Queen Elizabeth Playhouse on Sunday, January 28, 1973, 

- CARRIED BY THE 
REQUIRED MAJORITY 

Health Department: Administrative 
Services Division (Clause 3) 


After considering this clause it was, 

MOVED by Aid. Adams, 

THAT the clause be approved but that the proposed exclusion 
from the Union's jurisdiction of the position of 'Unit Clerical 
Services Supervisor' be referred back to the Board of Administration 
for discussion with the Municipal and Regional Employees ' Union as 
per request received. 

- CARRIED 

Balance of Finance Matters 

MOVED by Aid. Adams, 

THAT Clauses 1, 4, 5, and 6 of the report of the Board of Admin- 
istration (Finance matters), be adopted. 

- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

D. PERSONNEL MATTERS 
November 17, 1972 

Extension of Leave of Absence Without Pay: 
Miss P. Ainley 


MOVED by Aid. Calder, 

THAT this report of the Board of Administration (Personnel matters. 
Supplementary), be adopted. 

- CARRIED 

E. PROPERTY MATTERS 
November 17, 1972 

MOVED by Aid. Bird, 

THAT Clauses 1 to 5 inclusive of this report of the Board of 
Administration (Property matters), be adopted. 

- CARRIED 

Vancouver Helpful Neighbour Society: 
1557 Parker Street (Clause 6) 


It was agreed to defer consideration of this clause pending the 
hearing of a delegation as requested. 

F. Hospital Voting 

The Board of Administration, under date of November 17, 1972, 
submitted the following report: 

♦The City Clerk reports as follows: 

"When the City's application to conduct a vote by mail for 
hospital patients was before the Private Bills Committee, members 
were hopeful that the City would make arrangements to bring the 
ballot to the patients by hand rather than by mail. 

The City has powers now which can be used for a vote by mail 
and also can be adapted to enable us to provide a ballot directly 
to the patient in the hospital, if arrangements are made to secure 
applications from the patients in advance. 

The by-law, which is being presented to Council, provides for 
taking of vote of patients in the following institutions: 

Canadian National Institute for the Blind 
Shaughnessy Hospital 

St. Jude's Anglican Home, 4325 Willow Street 
Pearson Hospital 
Vancouver General Hospital 

We have secured the names of long-term patients in these 
institutions and they have been incorporated into the Voters' List. 
Because of the short space of time between delivery of ballots to 
me and voting day, we find it is not practicable to vote by mail 
and are therefore proposing that the vote be provided directly to 
the patients in the above-noted institutions whose names are on the 
Voters' List. 

The cost of this can only be estimated roughly. Time is the 
factor and our voting will be a long drawn out process for many of 
the hospital voters. I have secured the services of a lady well 
experienced in hospital voting and a nurse by profession, who will 
manage the vote. I estimate the cost to be $2,500. 


9 257 


cont 'd . 


Regular Council, November 21, 1972 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
Hospital Voting (cont'd) 


I RECOMMEND that Council approve the proposal to extend the 
vote to hospital patients at the estimated cost of $2,500 and 
consider the by-law which provides the details for the taking of 
the vote later in the day." 

Your Board RECOMMENDS that the foregoing recommendation of the 
City Clerk be adopted.' 

MOVED by Aid. Sweeney, 

THAT the recommendation of the Board of Administration contained 
in the foregoing report, be approved. 

- CARRIED 

G. Proposed Beacon on Royal Centre, 
1025 West Georgia Street 


It was agreed to defer consideration of this report pending 
the hearing of a delegation as requested. 

H . Indigent Burials 

The Board of Administration, under date of November 10, 1972, 
submitted the following report: 

'The Director of Welfare & Rehabilitation, the Purchasing Agent, 
the Hedical Health Officer and the Corporation Counsel report 
as follows: 

"At a regular meeting of City Council held October 31, 
19*72 the above subject was considered and His Worship, 
The Mayor, directed that a copy of detailed specifications 
for burial of indigents be presented to Council for 
approval before tenders are called thereon* 

* 

Attached hereto is a copy of specifications prepared by 
the Purchasing Agent and agreed to by the Director of 
Welfare & Rehabilitation, the Medical Health Officer 
and the Corporation Counsel," 

Tour Board submits the foregoing report for the information of 
Council* ' 

*Copy of specifications is 
on file in City Clerk's Office 

MOVED by Aid. Linnell, 

THAT the foregoing report of the Board of Administration be 
received for information. 

- CARRIED 

I. Development Permit Application: 
Sands Motor Hotel Addition 


The Board of Administration, under date of November 15, 1972, 
submitted the following report: 

'The Director of Planning 6 Civic Development and Corporation Counsel 
report as follows: ^ 

"On September 6th, 1972 City Council approved the following 
resolution: 

THAT the action of the Technical Planning Board in 
approving this development permit application, subject 
to certain conditions, be confirmed. 

CARRIED. cont'd.. 
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Regular Council, November 21, 1972 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Development Permit Application: 
Sands Motor Hotel Addition (cont'd ) 

The following conditions were still outstanding before tfi^e 
development permit could be issued, although the development 
permit had been approved by the Technical Planning Board on 
October 15th, 1971. 

- A registerable agreement is to be submitted to the satis- 
faction of the Director of Planning after advice from the 
Corporation Counsel that the required 13 off-street park- 
ing spaces and the 2 off-street loading and unloading 
spaces will be provided and maintained in accordance 

with the approved drawings at all times for the one-storey 
retail building located at the northwest corner of Bidwell 
and Davie Streets, being Lot A and the southerly portion 
of Lot 20, Block 61, D.L. 185, Plan 1676. 

- The site is to be first consolidated into one parcel to the 
satisfaction of the Director of Planning. 

The landscaping and treatment of the open portions of the 
site including landscaping of the off-street parking areas 
(open parking areas and rooftop parking) and the lower roof 
treatment are to be first approved to the satisfaction of 
the Director of Planning. 

- (Drawings have been submitted for compliance with this 

item - but have not yet been fully checked.) 

- In addition, certain routine further drawings are 
required (as is customary for a project of this size) 
before the actual development permit can be issued. 

The developer has been notified that he has 90 days from the date 
this matter was considered by Council to meet the conditions, 
after which time, the development permit will stand refused. 
90 days was the original time limit set by the Board of Variance 
on February 2i+th, 1972 when they granted a relaxation on vertical 
light angles. 

The Approving Officer has carefully considered the plan of sub- 
division consolidating the site. Since the applicant had not met 
a number of conditions within the 60 day period permitted, the 
present application has been refused. 

The applicant has now submitted a revised plan which will be 
considered on its merits." 



11 


Submitted to Council for INFORMATION. ' 

MOVED by Aid. Calder, 

THAT the foregoing report of the Board of Administration be 
received for information. 

- CARRIED 


J. Museums and Planetarium: Transfer of Operation to 
the Vancouver Museums and Planetarium Association 

It was agreed to defer consideration of this report, together 
with a brief from the Vancouver Museums and Planetarium 
Association dated November 15, 1972, pending the hearing of a dele- 
gation later this day. (see pages 24 to 30) 


Regulai" Council, November 21, 1972 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

K. Progress Report: West End 
Guidelines Implementation 

The Board of Administration, under date of November 16, 1972, 
submitted the following report: 

'The Director of Social Planning/Community Development and the 
Director of Planning and Civic Development report: 


"At the August 15th Meeting of City Council the following reso- 
lution was passed: 

'Staff of the Planning and Civic Development and Social 
Planning/Community Development Departments discuss the 
guidelines with West End Citizen groups. The Director of 
SP/CD and the Director of Planning report back to Council 
within two months on results of the meetings and with 
detailed recommendations for implementation for the con- 
sideration of Council. • 

At the October 17th Meeting of City Council the following recommen- 
dation of the Standing Committee of Council on Planning and Devel- 
opment was adopted: 

'policy guidelines for the West End be adopted in principle, 
subject to the input of delegations to be heard, and that the 
Director of Social Planning/Community Development be charged 
with the responsibility of the co-ordination of the implemen- 
tation of the guidelines through the various civic depart- 
ments and that the Director of Social Planning/Community 
Development report back to Council from time to time on the 
implementation of the guidelines and on any deviations from 
the guidelines with the reasons for such deviations. ' 

A joint report on Implementation of the West End Policy Guidelines is 
being prepared by the Directors of Social Planning and Planning. 
The details of implementation are under discussion by department 
heads of SP/CD, Planning, Engineering, Health, Parks, and Permits 
and Licenses. This completed report which will include such things 
as additional staff requirements will be presented to Council. 

The Directors of Social Planning and Planning are of the opinion 
that it is in keeping with the spirit and requirements of the 
Guidelines that the Implementation Report be prepared in accordance 
with a Local Area Planning Concept. This approach, reflected by 
Guideline #16 (Strengthen Residents' Role in Planning), requires 
direct, continuous contact with West End Residents by a team of 
Civic staff. One of the methods to achieve Guideline #16 is the 
establishment of a West End Local Area Planning Office. It will 
serve as a base of operations for Civic staff working on plans and 
programs necessary for the implementation of the sixteen (16) Guide- 
lines. The West End Planning Office will also act as a meeting 
place for citizens and civic staff and as a planning information 
centre . 

The functions and space needs envisioned for the West End Planning 
Office are as follows: 

1 . Location : 

Street level, shopping area with maximum pedestrian traffic 
preferably located on Denman or Davie. 



cent 'd . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont 'd) 


Progress Report : West End 
Guidelines Implementation (cont'd) 


2. 


Function cmd Space Needs : 


A. 


Display and Waiting Area 


approx. 700 sq. ft 


Function: to encourage pedestrian (local West End resi- 
dents) walking along the street to enter the West End 
Planning Office to view the displays and obtain information 
concerning local area planning matters. It will also act 
as a central, more convenient office which local residents 
could obtain general planning information. Displays will 
be changed periodically but the display space will need to 
be permanent. 100% useage of this space by the planning 
function is necessary. 

This space should be open to the public during evenings 
and weekends. It is anticipated that the space will be 
having a high useage factor during these hours in addition 
to the regular 9:00 am - 5:00 pm office hours. 

B. Secretary - Receptionist Area approx. 100 sq. ft 

Function: The Secretary -Receptionist (fulltime with the 
planning functions) would be responsible for the public 
reception role, information dissemination and regular 
clerical duties for the two fulltime staff located in the 
West End Planning Office. She may at times perform clerical 
duties for the other civic staff who are devoting a per- 
centage of their time to the West End Implementation. 

C. Office Area approx. 520 sq. ft 

Function: To act as a physical operating base in the West 
End for the West End Implementation Team which is presently 
estimated to be two fulltime staff and five staff members 
devoting 25% - 50% of their time to the West End. 

D. Meeting - Conference Room Area approx. min 800 sq. ft 

Function: To accommodate meetings of the staff team and 
involvement of the team with the public. The space could 
also conceivably be used by various West End Citizen Planning 
groups. (This service may or may not collect a rental fee. ) 
The estimated space shown above provides for minimum 
requirements. Depending upon what facility is available the 
approximate square footage estimate for this activity could 
be conceivably expanded. The use of this space is antici- 
pated to bo at a minimum of 50% day aiid evenings. 

E. Storage Area approx. 100 sq. ft 

Function: Storage of secretarial supplies, maps, displays, 
reproducing machine and some audio visual equipment. 

F. Washroom Area approx. 120 sq. ft 

One men's washroom and one women's washroom 

G. Corridor Allowance and Janitorial approx. 50 sq. ft 
Assumed at 20% of total 


cont 'd . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd. ) 

Progress Report: West End 
Guidelines Implementation (cont'd) 

Total Approximated Area 

Display and Waiting approx. 700 sq. ft 

Secretary - Receptionist approx. 100 sq. ft 

Offices approx. 520 sq. ft 

Meeting - Conference approx. 800 sq. ft 

Storage approx. 100 sq. ft 

Washrooms approx. 120 sq. ft 

Corridor - Janitorial approx. 50 sq. ft 

Total Minimum approx. 2400 sq.f* 


Because of the high anticipated useage factor of the West End 
Planning Office, it is considered by the Directors of Social Planning 
and Planning that the space needs of the West End Planning Office 
(approximately 2400 square feet) cannot be met in the West End 
Service Centre (approximately 5,000 square feet) on Robson Street. 
This concurs with the companion report of the Director of Permits 
and Licenses. 

The Director of SF /CD and the Director of Planning and Civic Develop- 
ment also concur (as stated to them in meetings on the topic) with 
the Medical Health Officer and the Director of Welfare and Rehabil- 
itation who indicate a preference for private agency staff engaged 
in providing similar Social Services be located in the Robson Street 
facility rather than the Local Area Planning Office. 

The Director of SP/CD also reports that there will be a continuous 
liaison maintained between the two facilities located in the West 
End . " 

Your Board submits the report of the Director of SP/CD and the 
Director of Planning and Civic Development for the INFORMATION of 
City Council. ' 


MOVED by Aid, Hardwick, 

THAT the foregoing report of the Board of Administration be 
received for information, 

- CARRIED 

L. Health, Welfare and Probation 

Requirements of West End Sub-Office 

The Board of Administration, under date of November 17, 1972, 
submitted the following report: 

' The Director of Permits & Licenses Department reports as follows: 

"On August 29th, 1972, CoToncil adopted the recommendations of a 
report dated August 25th, 1972 from the Board of Administration 
on the subject of Health, Welfare and Probation Space Recjuire- 
ments in the West End. 

Two of the approved recommendations were: 

•(a) The City enter into a rental agreement with the owner of 
the property in the 16OO Block, Robson Street on the basis 
of four (4) 5-year terms commencing September 1st, 1972. 
The first 5-year rental to be at $5.00 per sq.ft. per year 
plus the proportionate cost of any increases in taxes over 
1971. Such agreement to be drawn to the satisfaction of 
Corporation Counsel and signed by the Mayor and City Clerk 
on behalf of the City. 


cont 'd . 
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Health, Welfare and Probation 

Requirements of West End Sub-Office (cont'd ) 

(b) The Assistant Director, Construction & Maintenance Division 
be authorized to proceed with the detailed dravdjigs necessary 
to provide leasehold improvements, at least cost, and when 
approved by your Board call for tenders, and be authorized to 
hire temporary help to a maximum cost of $1,500,00 to expedite 
preparation of the material due to the urgency of the prtjject, ' 

The Assistant Director, Construction & Maintenance Division reports 
that he is proceeding with detailed drawings prior to tender call 
on the basis of a sketch plan, copy of which is attached and 
entitled Scheme 'A*. This plan has received the approval of the 
Department Heads of the Health, Welfare and Rehabilitation, Probation 
and Social Planning Departments, 

Advice has now been received that further office space requirements 
may be requested in the West End arising from the West End Guidelines 
Implementation Report, 

The three Tinassigned offices of Scheme 'A« wovild be designated for 
use by those Departments involved in the implementation of the 
Guidelines approved for the West End, 

Also attached is a plan marked Scheme 'B' which includes areas for 
the use of both the Co-Ordination of Services and the West End 
Guidelines fvmctions. To achieve this objective, some spaces have 
been reduced in area, the provisions for the V,0,N, 's have been 
eliminated, and no facilities are available for outside Agencies, 

The Medical Health Officer, Director of Welfare & Rehabilitation 
and the Directors of Planning and Social Planning Departments have 
made strong recommendations against the inclusion of the general 
planning functions into the Robson Street facility as shovm in 
Scheme 'B'. They believe that there would be serious overcrowding 
of the limited facilities which would jeopardize the Social Service 
functions (Health, Welfare, Probation and Police) and excludes 
facilities for the V,0,N, 's and other outside Agencies, The 
Assistant Director, Construction & Maintenance Division concurs 
with the view that if both the service and planning functions develop 
as intended, the facility at I655 Robson Street will be inadequate 
to fulfill both functions properly. 

However, the Schemes "*A» and 'B' are presented for Coimcil's 
information. 

It is REGCMIEWDED that: 

The original plan for the West End Sub-Office as shown in 
Scheme 'A' proceed," 

Your Board RECOMMEINDS that the recommendation of the Director of Permits & 
Licenses be approved, but the use of the three "drop-in" offices be 
held until Council has considered the need for "Guideline" offices in 
the West End, ' 

(attachments are on file 
in City Clerk's Office) 

MOVED by Aid. Bird, 

THAT the recommendation of the Board of Administration, contained 
in the foregoing report, be approved. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

M. Report of Committee re 

Illegal Suites - Hardship Cases 

The Special Committee re Illegal Suites - Hardship Cases, sub- 
mitted the following report under date of November 2, 1972: 

"The Committee of Officials has considered the following request"; 
under the policy established by Council concerning Illegal Suites - 
Hardship Cases, and reports as follows: 

(a) The following applications recommended for approval by the 
sub -committee , be approved: 

Miss Christine Beaulieu (tenant), 126 fi.-\st 47th Avenue 
Mrs. Hegina Hammerer (tenant), 976 Bast 52nd Avenue 
Mrs. Rache Barle Brown (owner), 692 West 28th Avenue 
Mr. Bzra M. Buksh (owner), 1872 Glen Drive 
Mrs. Sebo Sunder (owner), 4350 Miller Street 
Mrs. Ruth L. Watson (tenant), 131 Bast 27th Avenue 
Mrs. Luchharai Sengara (tenant), 1661 Bast 35th Avenue 
Mrs. Clara MacAdam (owner) , 1765 West I6th Avenue 


(b) the following applications be approved for one year from the 
date of this Resolution: 

Mr. Gurcharan Singh Thind (owner), 1225 Bast 60th Avenue 

Mr, Cnrl L. Whitney (tenant), 4402 West 7th Avenue 

Craig T. & Susan Lyn McLeod (tenants), 3606 West 33rd Avenue C*!) 

Mr. Mohammed Razak (owner), 6297 Bruce Street 


(c) the following applications be approved for six months from the 
date of this Resolution: 

Mr. Raj Krishnan (owner), 1895 Bast 37th Avenue 

Mr. Anton Kronstein (tenant), 834 Bast 58th Avenue 

Mr. Lorne Decker (tenant), 303 Bast 56th Avenue 

Madge & Tarlok Singh Rakhra (owners), 5454 Inverness Street 

Mrs. Helen Pui Sheung Lira (owner), 2660 Eton Street 


(d) the following applications be not approved: 

Tom A Maria Tsiodras (owners) , 31 West 11th Avenue 

Mr. A Mrs. Ho Matsen (tenants), 2819 Semlin Drive 

Mr. Robert Fenner (tenant), 2819 Semlin Drive 

Mr. Jagtar Singh Gill (owner), 311 Bast 62nd Avenue 

Mr. Harvhajan -Singh Gill (owner), 1383 East 64th Avenue 


(e) in respect to the above-mentioned, the City Building Insp^ector 

be instructed to withhold enforcement action and to carry out the 
policy as adopted by Council on December 17, 1963, and as amended 
by Council on November 10, 1964." 

MOVED by Aid, Sweeney, 

THAT the foregoing report of the Special Committee re Illegal 
Suites - Hardship Cases, dated November 2, 1972, and containing 
clauses (a) to (e) be approved. 

- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

N. Meeting: Victoria (Welfare and 

Rehabilitation Department Employees ) 

The Board of Administration, under date of November 20, 1972, 
submitted the following report: 

' The Director of Welfare and Rehabilitation reports as follows: 

"The Department of Rehabilitation and Social Improvement has arranged 
a three day meeting in Victoria to be held on Wednesday, Thursday and Friday, Nov- 
ember 22, 23 and 24. The Minister has asked that as many Provincial and Municipal 
staff as possible attend this three day work meeting. 

The meeting will consist of presentations by the Minister and various 
officials of his Department concerning new directions and developments within the 
Department . 

Because of pressure of our daily work load we can only free seven people 
for this meeting, 

RECCMMENDATION: 

1, That the following employees be authorized to attend this meeting: 

Douglas Toombs - Assistant Director, Welfare Services Division 
Murray Colcleugh - Branch Head, Single Persons Branch 
John Wood - Supervisor, Home Audit 

Myra Samuels - Supervisor, Financial Services, West District Office 
Jean Matty - Supervisor, Financial Seirvices, South District Office 
Carol Buckley - Rehabilitation Supervisor, East District Office 
Fred Eldred - Social Worker, Single Persons Branch — 
* NOTE: Last minute substitutions may be necessary, 

2, That the above-listed seven employees or their substitutes be granted three 
days leave of absence with pay, 

3, That expenses totalling approximately $479,50 made up as follows be approved: 


Hotel accommodation @ 6, 50/person/night $136,50 

Registration @ 6/person 42,00 

Meals ® 27/person/3 days 189,00 

Transportation (maximum) 112.00 

Total $479.50 

Less 50^ recoverable from C, A, P, 239.75 

Net cost to the City $239.75 


THE CCMPTROLLER OF ACCOUNTS advises that the required funds are available in 
Appropriation 7901/290 — Conferences and Courses, Welfare Department, 

YOUR BOARD RECCMMENDS that the foregoing report from the Director of Welfare and 
Rehabilitation be approved, ' 

MOVED by Aid. Calder, 

THAT the recommendation of the Board of Administration, contained 
in the foregoing report, be approved. 

- CARRIED 
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COMMITTEE OF THE WHOLE 

MOVED by Aid. Calder, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid. Calder, 
SECONDED by Aid. Sweeney, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

BY-LAWS 

1. DEBENTURE BY-LAW, $300,000 (Street 
Lighting, Community Service Centres) 

MOVED by Alderman Bird, 
SECONDED by Alderman Calder, 

THAT leave be given to introduce a By-law to authorize the 
issue of debentures in the amount of $300,000 in lawful money of 
Canada for the objects set out in Schedule B, and the By-law be 
read a first time. 

- CARRIED 

MOVED by Alderman Bird, 
SECONDED by Alderman Calder, 

THAT the By-law be read a second time. 

- CARRIED. 

MOVED by Alderman Bird, 
SECONDED by Alderman Calder, 

THAT Council do resolve itself into Committee of the Whole 
to consider and report on the By-law, His Worship the 
Mayor in the Chair. 

- CARRIED. 

MOVED by Alderman Bird, 

THAT the Committee of the Whole rise and report. 

- CARRIED. 

The Committee then rose and reported the By-law complete. 

MOVED by Alderman Bird, 
SECONDED by Alderman Calder, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED. 

MOVED by Alderman Bird, 
SECONDED by Alderman Calder, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED. 


(The By-law received three readings.) 


Regular Council, November 21, 1972 


19 


BY-LAWS (coat 'd ) 

2. BY-LAW TO AUTHORIZE TEMPORARY BORROWINGS 
PENDING SALE OF DEBENTURES $987,025 (Street 
Park and Sewerage Projects) 

MOVED by Alderman Bird, 
SECONDED by Alderman Calder, 

THAT leave be given to introduce a By-law to authorize temporary 
borrowings pending sale of debentures, and the By-law be read a first 
time. 

- CARRIED 

MOVED by Alderman Bird, 
SECONDED by Alderman Calder, 

THAT the By-law be read a second time. 

- CARRIED. 

MOVED by Alderman Bird, 
SECONDED by Alderman Calder, 

THAT Council do resolve itself into Committee of the Whole 
to consider and report on the By-law, His Worship the 
Mayor in the Chair. 

- CARRIED. 

MOVED by Alderman Bird, 

THAT the Committee of the Whole rise and report. 

- CARRIED. 

The Committee then rose and reported the By-law complete. 

MOVED by Alderman Bird, 
SECONDED by Alderman Calder, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED. 

MOVED by Alderman Bird, 
SECONDED by Alderman Calder, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED. 

(The By-law received three readings.) 

3 . DEBENTURE BY-LAW, $5,000,000 

MOVED by Alderman Bird, 
SECONDED by Alderman Calder, 

THAT leave be given to introduce a By-law to contract a debt 
by the issue and sale of debentures in the aggregate principal amount 
of $5,000,000 in lawful money of Canada for the objects set out in 
Schedule C, and the By-law be read a first time, 

- CARRIED 

MOVED by Alderman Bird, 
SECONDED by Alderman Calder, 

THAT the By-law be read a second time, 

- CARRIED 

cont 'd , , . . 
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BY-LAWS (cont'd) 

Debenture By-law, $5,000,000 
continued : 


MOVED by Alderman Bird, 
SECONDED by Alderman Calder, 

THAT Council do resolve itself into Committee of the Whole 
to consider and report on the By-law, His Worship the 
Mayor in the Chair. 

- CARRIED. 

MOVED by Alderman Bird, 

THAT the Committee of the Whole rise and report. 

- CARRIED. 

The Committee then rose and reported the By-law complete. 

MOVED by Alderman Bird, 
SECONDED by Alderman Calder, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED. 

MOVED by Alderman Bird, 
SECONDED by Alderman Calder, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED. 

(The By-law received three readings.) 

4. BY-LAW RE VOTING BY HOSPITAL 
PATIENTS IN 1972 ELECTION 

MOVED by Alderman Linnell, 
SECONDED by Alderman Rankin, 

THAT leave be given to introduce a By-law to provide for the 
casting of votes by hospital patients in the 1972 election, and 
the By-law be read a first time. 

- CARRIED 

MOVED by Alderman Linnell, 
SECONDED by Alderman Rankin, 

THAT the By-law be read a second time. 

- CARRIED. 

MOVED by Alderman Linnell, 
SECONDED by Alderman Rankin, 

THAT Council do resolve itself into Committee of the Whole 
to consider and report on the By-law, His Worship the 
Mayor in the Chair. 

- CARRIED. 

MOVED by Alderman Linnell, 

THAT the Committee of the Whole rise and report. 

- CARRIED. 


cont 'd , 
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BY-LAWS (cont'd ) 

By-law re Voting by Hospital 
Patients in 1972 Election (cont'd) 


The Committee then rose and reported the By-law complete. 

MOVED by Alderman Linnell, 
SECONDED by Alderman Rankin, 

THAT the report of the Committee of the Whole be adopted. 


- CARRIED. 


MOVED by Alderman Linnell, 
SECONDED by Alderman Rankin, 

TIIAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 


- CARRIED. 


(The By-law received three readings.) 


5. BY-LAW TO AMEND BY-LAW No. 3614, BEING 
THE LOCAL IMPROVEMENT PROCEDURE BY-LAW 
(Construction and Erection of Awnings) 


MOVED by Alderman Bird, 
SECONDED by Alderman Sweeney, 

THAT leave be given to introduce a By-law to amend By-law 
No. 3614, being the Local Improvement Procedure By-law, and the 
By-law be read a first time. 

- CARRIED 


MOVED by Alderman Bird, 
SECONDED by Alderman Sweeney, 

THAT the By-law be read a second time. 

- CARRIED 


MOVED by Alderman Bird, 
SECONDED by Alderman Sweeney, 

THAT Council do resolve itself into Committee of the Whole 
to consider and report on the By-law, His Worship the Mayor in the 
Chair. 

- CARRIED 

MOVED by Alderman Bird, 

THAT the Committee rise without reporting and ask leave to 
sit again later this day. 

- CARRIED 


(Leave to sit again was granted) 

6. BY-LAW TO AMEND BY-LAW No. 4531, BEING 
THE REFUSE BY-LAW (Containerized Refuse 
Pick-up Operations) 


MOVED by Alderman Sweeney, 
SECONDED by Alderman Calder, 

THAT leave be given to introduce a By-law to amend By-law 
No. 4531, being the Refuse By-law, and the By-law be read a 
first time. 


- CARRIED 


cont 'd , 
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BY-LAWS (cont'd ) 

By-law to amend By-law No, 4531, 
Being the Refuse By-law (cont'd) 


MOVED by Alderman Sweeney, 
SECONDED by Alderman Calder, 

THAT the By-law be read a second time. 

- CARRIED. 

MOVED by Alderman Sweeney, 
SECONDED by Alderman Calder, 

THAT Council do resolve itself into Committee of the Whole 
to consider and report on the By-law, His Worship the 
Mayor in the Chair. 

- carriedT 

MOVED by Alderman Sweeney, 

THAT the Committee of the Whole rise and report. 

- CARRIED. 

The Committee then rose and reported the By-law complete. 

MOVED by Alderman Sweeney, 
SECONDED by Alderman Calder, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED. 

MOVED by Alderman Sweeney, 
SECONDED by Alderman Calder, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED. 

(The By-law received three readings . ) 


The Council recessed at approximately 12:00 noon to reconvene in 
open session in the Council Chamber at 2:00 p.m. 
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The Council reconvened, in open session, in the Council 
Chamber at approximately 2:00 p.m.. His Worship the Mayor in 
the Chair and the following members present: 

PRESENT: His Worship the Mayor 

Aldermen Adams, Bird, Hardwick, Linnell, 
Rankin, Sweeney and Wilson 

ABSENT : Alderman Broome (on civic business) 

Alderman Calder 

Alderman Phillips (on civic business) . 


COyiMITTEE OF THE WHOLE 

MOVED by Alderman Hardwick, 
SECONDED by Alderman Adams, 

THAT the Council resolve itself into Committee of the Whole, 
His Worship the Mayor in the Chair. 

- CARRIED. 

DELEGATIONS (continued) 

2. Closing Carnarvon Street 
between 16th and 19th Avenues 

The Board of Administration, under date of November 3, 1972, 
reported on a communication from Mr. D. F. Mueller and Mr. W. E. 
Laidlaw in opposition to the closure of Carnarvon Street between 
16th Avenue and 19th Avenue, to create a children's play area. 

Mr. Mueller appeared, and submitted a brief supporting the 
opposition, requesting this portion of the street be reopened. 

MOVED by Alderman Rankin, 

THAT this whole matter be deferred for consideration when 
the various parties affected, such as the Park and School Boards, 
also can be represented, and the matter fully discussed. 

- CARRIED. 

3. Rezoning: W/S Main Street 
between 39th Ave, and 40th Ave. 

The Board of Administration, under date of November 3, 1972, 
reported on an application from Mr. and Mrs. W. Einarson for the 
rezoning of certain lots on the west side of Main Street between 
39th and 40th Avenues, from an RT-2 Two-family Dwelling District to 
a C-2 Commercial District. 

The Technical Planning Board, the Vancouver City Planning 
Commission and the Board of Administration do not recommend 
approval of the application. 

Mr. W. Einarson and Mr. N. S. Torget appeared, and submitted 
a brief in support of the application. 


(continued) 
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DELEGATIONS (continued) 

Rezoningr W/S Main Street 
between 39th Ave. and 40th Ave. 
(continued) 

MOVED by Alderman Hardwick, 

THAT Clause 2 of the Board of Administration report (Building 
I and Planning Matters), dated November 3, 1972, be adopted; i.e., 
the application be refused. 

- CARRIED. 

4 . Rezoning : S/E Corner of 
18th Ave, and Carolina Street 

The Board of Administration, under date of November 3, 1972, 
" reported on an application from Mr. R. Chow for the rezoning of 
Lot 1, S/E corner of 18th Avenue and Carolina Street, from an 
RS-1 One-family Dwelling District to an RT-2 Two-family Dwelling 
District. 

The Technical Planning Board, the Vancouver City Planning 
Commission and the Board of Administration do not recommend approval. 

Mr. R. Chow appeared and submitted a brief, dated November 21, 
1972, in support of the application. 

MOVED by Alderman Adams , 

THAT Clause 3 of the Board of Administration report (Building 
and Planning Matters), dated November 3, 1972, be adopted; i.e., 
the application be refused. 

- CARRIED. 

5. Museums and Planetarium - Transfer 
of Operation to the Vancouver 
Museums and Planetarium Association 

The Council considered the following Board of Administration 
j report of November 9, 1972, in its corrected form as advised by 
memorandum from the Board of Administration, dated November 20, 
1972 : 


. . 24 


City Council at its meeting of December 21, 1971 received 
a report from the Board of Administration, dated October 
29, 1971 respecting reorganization. Letters and delegations 
were received from the Community Arts Council of Vancouver, 
Junior League of Vancouver, Vancouver Museums and Planetarium 
Association and the Greater Vancouver Civic Museum and 
Planetarium Board. 

After full consideration. City Council adopted the following 
resolutions : 

(a) The Council turn over the Museums operation to the 
Vancouver Museums and planetarium Association effective 
April 1, 1^(7^. A, 

(b) ^11 assets (including artifacts) remain or become the 

property of the City. 


(continued) 
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DELEGATIONS (continued) 

Museums and Planetarium - Transfer of 
Operations to the Vancouver Museums 
and Planetarium Assoc. (continued) 


(c) The Council recommend to the 1972 Council that a grant 
to this Association for the period April 1, 1972 to 
December 31, 1972 at the annual rate of $500,000 be 
approved, less the amount of the salary of the Museums' 
Manager as of the date of the appointment of their 
Director. 

(f) The Board of Administration commence all necessary 
negotiations forthwith. 

(g) Operation of the Museums to the date of take-over be 
to the satisfaction of the Board of Administration. 

(h) Agreement be drawn up in due course with the said 
Association satisfactory to the Board of Administration 
and the Corporation Counsel. 

Your Board now reports that a draft agreement was prepared and 
sent to the Association on March 6, 1972. 

Since that time a number of meetings have been held and 
correspondence has been exchanged. On October 18, 1972 
Museum Association representatives met with City Officials 
at which time all outstanding items - except those noted 
below - were dealt with. 

1 . Municipal and Regional Employees' Union 

On October 23, 1972 representatives of the Association, 

the Business Manager of the Municipal and Regional Employees' 

Union and City Officials met to discuss the position of 

the Union and the employees and the concern of the Union 

over the transfer of the operation to the Association. 

This matter is dealt with in the lease by Clauses 55 to 
63 inclusive. 

It was agreed that Corporation Counsel would draft a 
suitable letter to be sent to the permanent and 
temporary employees advising them that jurisdiction over the 
Museums would be transferred to the Association effective 
January 1, 1973 (subject to conclusion of the agreement 
before that date) and that the staff would become employees 
of the Association as of that date. 

When the letter has been drafted in a form acceptable to 
all concerned. Corporation Counsel will redraft Clauses 
55 to 63 to make them consistent with the terms of the 
letter . 

The Union Business Agent was advised that when reporting 
to City Counsel, a statement would be made to the effect 
that the Union was satisfied with the terms of the lease 
and the arrangements being made with respect to the transfer. 
The Union Agent agreed that this would be a correct 
statement. 


(continued) 
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DELEGATIONS (continued) 

Museums and Planetarium - Transfer of 
Operation to the Vancouver Museums 
and Planetarium Assoc. (continued) 

2. Temmination of Agreement between the City and the 
Association 


In the draft lease this matter is dealt with under Clause 48. 
Either the City or the Association may terminate the 
lease upon giving the other party 60 days notice to quit. 

This clause also states that the City's obligation to 
assume the costs and expenses of the Association on 
termination, be limited in amount to a sum which, when 
added to the amount required to run the Museum/Planetar ium 
operation in accordance with Council's instructions for the 
balance of the calendar year in which such termination 
occurs, will equal the grant in respect of such calendar year. 
Council should also have the right to decide how such sum 
is apportioned amongst the costs and expenses of the 
Association . 

This clause was the subject of correspondence between 
Corporation Counsel and Mr. Underhill of Fulton, Cumming, 
et al. Barristers and Solicitors acting for the Vancouver 
Museums and Planetarium Association. 

On September 29, 1972 Mr. Underhill suggested that a 
further sentence be added which would read: 

"the amount of such costs and expenses to be borne 
by the lessor shall not exceed the unappropriated 
balance of the maximum payment for the balance of 
the calendar year in which such termination occurs 
or in the event that termination occurs at the end 
of such calendar year, then for a period of three 
months following the end of such calendar year.-" 

At the meeting of October 18, it was agreed that this 
clause be reviewed so that wording could be mutually 
agreed upon. 

The additional sentence proposed by Mr. Underhill set 
out above has again been reviewed: it is the view of 
your officials that this sentence is unacceptable and 
therefore : 

YOUR BOARD RECOMMENDS: 

that no change be made in the City's position 
from that set out in the draft lease, a copy 
of which is in the City Clerk's office, and 
the context of which is noted above. 


3 . Clause 67 - A Now Clause Proposed by the Association 

The Association proposed a new clause, the text of which 
reads as follows: 

"The lessor and lessee agree to give consideration to 
amendment for a variation of the terms of this lease 
where dictated by changes in circumstances, using 
as their standard the welfare of the institution. 
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DELEGATIONS (continued) 

Museums and Planetarium - Transfer of 
Operation to the Vancouver Museums 
and Planetarium Assoc. (continued) 

No such amendments shall be effective unless 
adopted in writing and in the case of the lessor, 
approved by its Board of Directors." 

Your Board believe that this proposed clause is unnecessary 
and could be misleading, and therefore: 

YOUR BOARD RECOMMENDS: 

that it not be included in the lease document. 

4. Clause 6 - payment of Grant toward Operating Expenses 

\ city Council on December 21, 1971, in resolving to turn 

over the Museums operation to the Vancouver Museums and 
Planetarium Association, effective April 1, 1972, 
recommended to the 1972 Council that the Association 
receive a grant at an annual rate of $500,000 less the 
amount of the salary of the Museums Manager as of the date 
of the appointment of their Director (Association 
appointee). The sum of $500,000 was based upon a proposed 
budget included in the Board of Administration report 
dated October 29, 1971, made up as follows: 


Salaries 

$460,788 

Fringe Benefits 

46,092 


$506,680 

Other Operating Costs 

219,500 

Total Operating Costs 

$726,380 

Revenue 

228,000 

Net Operating Budget 

$498,380 


(a) Adjustment of salary costs 

■phe above figures were compiled using 1971 salary 
costs. Since then general salary increases have 
been granted for 1972 and 1973 and would entail an 
increased salary cost of $86,168 in 1973 if operated 
by the City at the proposed budget level, made up 
as follows: 

Salaries $460,788 

1972 general rate increase — 9% $41,471 

1973 general rate increase — 8% 36, 863 

Total $78,334 

Fringe Benefits 7, 834 

Total adjustment for 1973 for 

salaries and fringe benefits $86,168 


YOUR BOARD RECOMMENDS: 

that the budget allowance for salaries itemized in 
the Board of Administration report dated October 29, 
1971, and fringe benefits be increased for 1973 
and subsequent years by an amount equal to the 
general salary increases granted to the City employees 
under the contract signed with the Municipal & 
Regional Employees' Union. 


(continued) 
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DELEGATIONS (continued) 

Museums and Planetarium - Transfer of 
Operation to the Vancouver Museums 
and Planetarium Assoc. (continued) 


(b) Archives Building Janitorial and Security Services 

As the Archives Building has now been completed 
and is ready for occupation, additional janitorial 
and security services are required. The estimated 
annual cost is as follows: 

Salaries and fringe benefits 

(2 B.S.W. 1 - 1973 rates) $15,497 

Window Cleaning Contract 1,500 

Materials 600 

Total cost $17,597 

Chargeable to Archives Division 

City Clerk's Department 12,431 

Chargeable to Museums Department 

in 1973 $5,166 


YOUR BOARD RECOMMENDS: 

that the additional cost of such services be 
added to the basic budget of $500,000. 

(c) Reduction of Grant by Manager's Salary 

The manager's salary was included in the budget 
at a basic cost of $1,505 per month ($18,060 per 
annum) . The reduction for a full year, assuming 
the Association's Director started on January 1, 
1973 would therefore be: 

1971 annual rate $18,060 

1972 — 9% general salary increase 1,626 

1973 — 8% general salary increase 1^ 446 

Total salary $21,132 
Fringe benefits 2,113 


Total reduction for a full year 

1973 $23,245 


(d) Summary of Changes in Grant for 1973 

Basic Grant $500,000 

Add General Salary & Fringe 

Benefit increases 1972/3 86,168 
Janitorial Services, Archives 

Building 5, 166 

1973 grant before reduction by 
Manager's salary & fringe 

benefits $591,334 

Less maximum reduction - 

Manager's salary & f.b. 23, 745 

Net 1973 Grant $568,089 


(continued) 
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DELEGATIONS (continued) 

Museums and Planetarium - Transfer of 
Operation to the Vancouver Museums 
and Planetarium Assoc. (continued) 


(e) Alternative Courses of Action 

In view of the resolution of City Council to 
establish the grant at $500,000 (based on 
1971 salary rates) and the fact that your Board 
has been unable to reach agreement on Clause 6 
with the representatives of the Museum Association, 
your Board submit the following alternatives for 
consideration of City Council: 

(i) That the Association take over the operation 
of the Museum/planetarium on the basis of 
negotiation of an annual grant to be decided 
when establishing the City budget in each 
year. 

(ii) That the Association be advised that City Council 
confirm their original decision of December 21, 
1971 to make the basic grant $500,000 adjusted for 
general salary increases as calculated in this 
report, and for additional janitorial services in the 
Archives building, and reduced by the Manager's 
salary upon appointment of a Director by the 
Association . 

(Lii) That the Association be informed that the 
operation of the Museum/Planetarium remain 
the responsibility of City Council and that 
the recommendations of your Board contained 
in its report of October 29, 1971 are to be 
implemented effective January 1, 1973. 

YOUR BOARD RECOMMENDS: 

alternative #2 above and failing acceptance 
by the Association approval of alternative 
#3." 

(A copy of the most recent draft of the proposed lease agreement is 
on file in the City Clerk's office.) 

Mrs. Jean Hyatt, President of the Vancouver Museums and 
Planetarium Association, and Mr. W.R.D. Underhill, the Vice- 
President, appeared in support of their brief, dated November 15, 
1972, which dealt particularly with Clauses 6, 48 and 67 of the pro- 
posed lease agreement. 

After due consideration, the Council took action as 
follows : 

(continued) 
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DELEGATION (continued) 


Museums and Planetarium - Transfer of 
Operation to the Vancouver Museums 
and Planetarium Assoc. (continued). 


MOVED by Alderman Adams , 

(a) THAT the recommendations of the Board of Administration report 
set out above, be adopted, subject to the following: 


Termination of the lease be by either party 
giving 90 days' notice, on the understanding that, 
if notice is given at or near the end of a calendar 
year, the City's obligation to assume costs and 
expenses for the portion of the 90 days falling in 
the following year would be pro-rated, on the basis 
of the current year's budget. 


(b) Action be not taken on the Association's request respecting 
Clause 67 of the lease regarding a lease provision to 
contemplate circumstance changes. 

(c) The lease be for 5 years, on a continuous basis thereafter 
subject to the notice provision. 


COMMITTEE OF THE WHOLE 

MOVED by Alderman Hardwick, 

THAT the Committee of the Whole rise and report. 


MOVED by Alderman Hardwick, 
SECONDED by Alderman Adams, 

THAT the report of the Committee of the Whole be adopted. 


- CARRIED. 


- CARRIED. 


- CARRIED. 



Regular Council, November 21, 1972 


BY-IAWS (continued) 

5. BY-IAW TO AMEND BY-LAW NO. 3614, 

BEING THE LOCAL IMPROVEMENT PROCEDURE 
BY-LAW (Construction and Erection of 
Awnings) - continued 

MOVED by Alderman Bird, 
SECONDED by Alderman Wilson, 

THAT Council do resolve itself into Committee of the Whole 
to consider and report on the By-law, His Worship the 
Mayor in the Chair. 

- CARRIED. 

I MOVED by Alderman Bird, 

THAT the Committee of the Whole rise and report. 

- CARRIED. 

The Committee then rose and reported the By-law complete. 

MOVED by Alderman Bird, 
SECONDED by Alderman Wilson, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED. 

I 

1 

MOVED by Alderman Bird, 
SECONDED by Alderman Wilson, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

I - CARRIED. 

i (The By-law received three readings.) 

MOTIONS 

Closure of Portion of Rhodes St., 
North of 40th Avenue 


MOVED by Alderman Bird, 
SECONDED by Alderman Sweeney, 

THAT WHEREAS: 

1. The City of Vancouver is the owner of all the streets and 
lanes lying within the limits of the City of Vancouver; 

2. The east 17 feet of Lot 15, Block 3, District Lot 50, 
Plan 2263, has been established for street widening 
under filing 36675; 

3. The Said 17 feet is now surplus to the City's highway 
requirements ; 

THEREFORE BE IT RESOLVED that the East 17 feet of Lot 15, 
Block 3, District Lot 50, Plan 2263, be closed, stopped up 
and conveyed to the owner of the remainder of said Lot 15; 
and 

BE IT FURTHER RESOLVED that the said East 17 feet and the 
remainder of said Lot 15 be consolidated to form one parcel. 


- CARRIED. 
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NOTICE OF MOTION 


1. Rezoning: Both Sides of 

Main Street from 33rd Ave. 
to 49th Avenue 


The following Notice of Motion was submitted and recognized 
by the Chair: 

MOVED by Alderman Wilson, 

THAT the Department of Planning and Civic Development review 
the zoning on both sides of Main Street from 33rd Avenue to 
49th Avenue, giving consideration to rezoning some areas C-2 
in order to permit small stores at ground level, with apartments 
above ground floor . 

(Notice) 


ENQUIRIES AND OTHER MATTERS 


1. Alderman Rankin: referred to the lack of enforcement 

By-law Governing of the regulations with respect to 

Barber Shops hours of operation for barber shops, 

and felt appropriate enforcement 
action should be taken forthwith. 


His Worship the Mayor agreed to 
instruct suitable action in the 
matter . 


Alderman Rankin: 
Cedar Cottage Area 


referred to conditions in the Cedar 
Cottage area and requested the 
Director of Planning and Civic 
Development give to Council a Report 
Reference on the area, as soon as 
possible . 


His Worship the Mayor instructed 
accordingly. 


Alderman Wilson: 
Point Grey Waterfront 
Property (MacDonald 
St. to Alma Street) 


referred to Point Grey waterfront 
property (MacDonald St. to Alma St.) 
and stated that communications had 
been received from the Park Board, 
the Vancouver Council of Women, and 
Save Our Parkland Association on the 
subject. He asked that such letters 
be submitted to Council at the next 
meeting . 


His Worship agreed accordingly. 


4. Alderman Wilson: 

Retention of 15% Hold- 
back on Contracts by 
City 


referred to retention by the City of 
15% holdback on contract arrangements 
with the City, and enquired of the 
necessity of this holdback arrangement. 


Commissioner Ryan questioned the extent 
to which any such holdback arrangement 
is in force, and Alderman Wilson agreed 
to submit a list of projects in this 
category. 
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ENQUIRIES AND OTHER MATTERS (cont'd) 


Alderman Wilson: 
Terminal Avenue 
Development 


Alderman Hardwick: 
International Con- 
ference on Urban 
Problems (United 
Nations) 


enquired respecting progress of 
certain developments for Terminal 
Avenue from Main Street to the 
First Avenue viaduct, and was given 
a progress report by Commissioner 
Ryan . 

drew Council ' s attention to the 
decision of the Economics Committee 
of the United Nations General Assembly 
to accept an invitation from Canada 
to hold an international conference 
on urban problems in Vancouver , 
in September, 1975. 

Alderman Hardwick enquired if His 
Worship had acknowledged this decision, 
expressing Vancouver's appreciation, 
and was advised by the Mayor that he 
had taken suitable action. 

The Alderman also requested that His 
Worship forward a letter to the 
appropriate authorities, requesting 
that the City of Vancouver be included 
as part of the planning process 
in arranging this international con- 
ference . 


His Worship agreed to take appropriate 
action . 


The Council adjourned at approximately 3:45 p.m. 


The foregoing are Minutes of the Regular Council meeting of 
November 21, 1972, adopted on November 28, 1972. 
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BOARD OF ADMINISTRATION . . . (WORKS) 1 


November 17, 1972 

The following is a report of the Board of Administration:- 

WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 

RECOMMENDATIONS ; 

1. Closure of Bruce Street Between the Lane South of 41st 
Avenue and 43rd Avenue, Blocks 1 and 2, D.L. 717 


"On August 1 last, Council approved the sale of City lands on 
both sides of Bruce Street between the lane south of Alst Avenue and 
4.3rd Avenue to the Menonite Senior Citizens Society subject to the 
Society also acquiring this portion of Bruce Street. 

This section of road is surplus to the City's highway require- 
ments . 

I RECOMMEND that the portion of Bruce Street lying between the 
lane south of 41st Avenue and 43rd Avenue as shown outlined red on Plan 
marginally numbered LE3811 be closed, stopped up and title taken thereto. 

I further RECOMMEND that the said closed road be subdivided with 
the adjacent city lands to form one parcel." 

Your Board RECOMMENDS that the foregoing be approved. 


RECOMMENDATION AND CONSIDERATION 

2. Rental of Festoon Lights to 1972 Christmas Carol 
Ship Committee 

The City Engineer reports as follows: 

"The 1972 Christmas Carol Ship Committee has requested the loan of City- 
ovmed festoon lights. Rental of these decorations was provided for in a 
resolution dated May 2nd 1961, which required that: 

(a) all applications be approved by Council, 

(b) a rental of 12c per foot be charged, and 

(c) a deposit of one week's rental be required to ensure the 
return of the equipment in good condition. 

On July 9th, 1968, Council increased the rental rate to 16c per foot in 
line with the increased maintenance costs. The Committee requires approximately 
1400 ft. of festoons. At the present rate of 16c per foot the rental will 
amount to $244. 

The Committee has applied for a grant equivalent to the rental charge. 
For the past nine years. Council has approved grants to the amount of the actual 
cost of maintaining the festoons. 

I RECOMMEND that approximately 1400 ft. of festoon lights be rented to the 
1972 Christmas Carol Ship Committee for $224. 

Submitted for Council's consideration Is the request from the 1972 
Christmas Carol Ship Committee for a grant of up to $224 for rental of 
approximately 1400 ft. of festoons. It may be that the actual cost to the 
City for handling the lights and replacing or repairing damaged lamps, sockets, 
etc. will amount to less than $224 In which case the rental charge and grant 
would be reduced correspondingly." 

Your Board RECOMMENDS the foregoing report of the City Engineer dealing 
with the renting of festoons be adopted and submits for CONSIDERATION the 
application for a grant. 

FOR COUfJCIUCTION SEE Pii£rf<^ 
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Board of Administration, November 17 , 1972 (SOCIAL - 1) 


SOCIAL SERVICE AND HEALTH MATTERS 

RECOMMENDATION 

1. Group Trailer Parking 


The Medical Health Officer reports as follows: 

"An application has been received from the Century Dog Club 
of B.C. for the parking of approximately twenty-five (25) 
trailers and/or campers on the Pacific National Exhibition 
grounds from November 24 to November 26, 1972. 

This group consists of exhibitors in the Dog Show to be 
held in the Show Mart Building of the Pacific National 
Exhibition. 

Authority for allowing these arrangements is contained in 
By-law No. 3986, Section 3.(2) which reads as follows: 

'The Council may, upon the recommendation of 
the Medical Health Officer, per.-nit trailers 
and house-cars to be occupied as living or 
sleeping quarters in areas other than those 
within the boundaries of a trailer court for 
a specified period of time. Such permission 
shall not be granted in respect of individual 
trailer or house-car units but shall be 
limited to groups comprising ten or more of 
such units. ' 

Sanitary arrangements will be to the satisfaction of the 
Medical Health Qfficer." 

T[our Board RECOMMENDS: 

THAT the application from the Century Dog Club of B.C. for the 
riarking of twenty-five (25) trailers and/or campers on the P.N.E. grounds 
from November 24 to November 26, 1972, be approved. 


CONSIDERATION 


Air Pollution Control Fijnction - North Vancouver 

The City Clerk of the Corporation of the City of North Vancouver, 
in a communication dated October 19, 1972, requested that the 
Vancouver City Council endorse the resolution of the North 
Vancouver City Council referred to in the following excerpt 
from the letter :- 


"that the Greater Vancouver Regional District be requested 
to provide facilities for receiving air pollution complaints 
twenty- four hours per day, seven days a week, and that a 
monthly report be received from the Regional District by 
each member municipality outlining the complaints received 
from that municipality." 

The Director of Permits & Licenses reports that:- 

"The suggestion from the City of North Vancouver empha- 
sizes the important part which intelligently lodged 
complaints can play in any inspectional programme. 
This is particularly so in an air pollution control 
programme for an offending emission should be evaluated 
as soon as possible. However, there are very practical 
problems which would be encountered in a twenty-four 
hour, seven day a week, programme. One is that it is 
not practical to carry out effective inspections based 
on the evaluation of emission plumes from stacks 
during the hours of darkness. Extended inspection 
coverage during the hours of day light is valid and 
could be programmed if sufficient staff were available. 


. . Cont'd. 
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Clause No. 2 (Cont'd.) 

I understand that the Regional District is considering 
a procedure to effectively deal with complaints. I 
suggest that the Vancouver City Council endorse the 
North Vancouver resolution as far as consideration 
being given by the Regional District for a programme 
to deal with complaints beyond the normal working hours." 

Your Board submits the foregoing report of the Director of 
Permits & Licenses for Council Consideration. 

RECOMMENDATION 

3. Social Allowance: 
Christmas Bonus 

The Director of Welfare & Rehabilitation reports as follows: 

"On October 51st, 1972, City Council passed the following 
motion when dealing with the above subject: 

'THAT consideration of this clause be tabled, 
and in the meantime, the Director of Welfare and 
Rehabilitation communicate with the Minister of 
Rehabilitation and Social Improvement with the 
request that the Christmas bonus for each head 
of family be raised from $10 to $20, and the 
bonus for each single person be raised from $4 
to $6o» 

On November 3rd, 1972, the Director wrote to the 
Honourable Norman Levi, Minister of Rehabilitation and 
Social Improvement requesting consideration of Council's 
resolution* 

On November 16*, 1972, Mr. J,A. Sadler, Assistant Deputy 
Minister of Rehabilitation & Social Improvement phoned 
to advise that the Minister has approved an increase in 
the Christmas bonus for each head of family, from $10 
to $20, and for each single person, from $^■ to $10* 
Written confirmation is to follow. 

The increased Christmas bonus is applicable throughout 
the Province, 

Recommended that payment of this Christmas bonus be 
approved," 

Your Board RECOMMENDS the foregoing report of the Director of 
Welfare & Rehabilitation be adopted. 


FOR COUNCIL ACTION SEE miiSl^-^Zl 


Board of Administration, November 17, 1972 


(BUILDING - 1) 


BUILDING AND PLANNING MATTERS 

RECOMMENDATIONS 

1. Gasoline Service Station 
Parking and Alterations: 
2305 East 4lst Avenue 

The Director of Planning and Civic Development reports as follows: 

"Standard Oil Company have filed Development Permit Application No. 
59951 to use the site as an off-street parking area in conjunction 
with the existing gasoline service station on the adjacent site and 
to carry out exterior alterations to the existing gasoline service 
station. The service station is located at the north east corner of 
41st Avenue and Nanaimo Street. 

City Council, at the Public Hearing on August 3rd, 1972, approved the 
rezoning of this site for an RS-1 One Family D.velling District to C-1 
Commercial District, subject to the following conditions: 

"1. That Lot 2A and Lot 3 be first consolidated into one parcel 
and so registered in the Land Registry Office: 

2. The detailed scheme of development to be first approved by 
City Council on reports by the Technical Planning Board and 
the Vancouver City Planning Commission with the scheme of 
development to maintain a minimum of 10' landscaped setback 
to be provided along the easterly boundary adjacent to the 
single family dwelling and shall include a suitable screened 
wall at no time shall the Development include a car wash and 
further that the applicant provide adequate screening in the 
lane along the northerly boundary of the site." 

The Technical Planning Board and the Vancouver City Planning Commission 
recommend that Development Permit Application No. 59951 be approved in 
accordance with the submitted application, such plans and information 
forming a part thereof, thereby permitting the use of the site as an 
off-street parking area in conjunction with the existing gasoline service 
station and to carry out exterior alterations to the existing gasoline 
service station, subject to the following conditions: 

1. Prior to the issuance of the Development Permit, revised 
drawings are to be first submitted to the satisfaction- of 
the Director of Planning and Civic Development clearly 
indicating: 

(a) More substantial landscaping and planting in the proposed 
landscaped areas with such landscaping and planting being 
first approved to the satisfaction of the Director of 
Planning and Civic Development . 

(b) The provision of curbing to the off-street parking area. 

(c) Deletion from the drawings of reference to future develop- 
ments. 

(d) The provision of a suitably screened trash enclosure. 

2. The parking area is to be provided including surfacing, curbing 
and screening in accordance with the approved drawings and the 
requirements of Section 12 of the Zoning and Development By-law 
prior to any use thereof. 

3. All landscaping is to be provided on the site in accordance with 
the approved drawings within six months of the date of any use 
or occupancy of the proposed development and thereafter to be 
permanently maintained. 
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Clause #1 continued: 


4. No vehicle in a state of disrepair to be parked or stored on the 
site at any time. 

5. The development is to be carried out and maintained in accordance 
with the requirements of Section 11(10) of the Zoning and Develop- 
ment By-law. 

Further, that the Development Permit cannot be issued until the required 
amending By-law to rezone the property to C-1 Commercial District has been 
passed by Council after the conditions laid down at the Public Hearing have 
been met." 

Your Board RECOMMENDS that Development Permit Application No. 59951 be 
approved in accordance with the recommendations of the Technical Planning 
Board and the Vancouver City Planning Commission. 

2. Pender /Keefer Diversion Modifications 


The City Engineer reports as follows: 

"As part of the Restoration Study for the Gastown/Chinatown 
area, the City Engineer and Director of Plaimlng and Civic Development 
prepared a joint report dated June 25, 1971, and titled ^Report on 
Traffic Implications Resulting from Gas1x>wn/Chinatown Restoration Study 
Proposals*. Included in this report were several alternative road 
alignments for the present Pender/Keefer Diversion, 

On October 5, 1971, City Council considered this report and 
resolved that; 

*the Council express its favour of Plsin "G", 
however, the Board of Administration be re- 
quested to report back on modifications to 
permit the Pagoda development on Pender Street', 

(Attached is a copy of Plan G with a notation showing the alignment of 
Scheme Gl referred to in this report.) 

The following report discusses design considerations of 
modifications to Plan G, costs, related matters, and recommends an 
ultimate alignment, 

DESIGN CONSIDERATIONS 

1, Diversion 

The proposed site for the Chinese Pagoda is in the area 
bounded by the Pender/Keefer Diversion, Pender Street and Columbia 
Street, In order to optimize this site for development purposes, 
the Engineering Department has looked at moving the Diversion 
southwards. 

Because of the historically important 6-foot building at 
the intersection of Carrall Street and Pender Street, it is not 
possible to change the alignment at the western end of the Diversion, 
At the eastern end it is possible to move the Diversion south by a 
maximum of 25 feet, the limitation here being maintaining an adequate 
level of service through the Keefer Street/Columbia Street inter- 
section. This has been called Scheme Gl, 
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2, Pender Street 

As noted in the above-mentioned report dated Jxme 25, 1971, 
by constructing the two-way, 6-lane PenderAeefer Diversion, Pender 
Street can be downgraded between Carrall Street and Main Street, 
Possibly this section of Pender Street could become a pedestrian 
mall, thus improving the Pagoda site which at present is minimal for 
this piffpose. However, the particular function and arrangement of 
Pender Street will be examined in detail in any Chinatown beautifica- 
tion study, 

COSTS 


Total estimated construction costs (including property 
acquisition and utility relocation) are as follows: 

Scheme G Approximately $420,000 

Scheme Gl Approximately $770,000 (minimum) 

The greater cost of Gl is due to increased property costs 
resulting from the forced relocation of Busters Towing, etc. The 
approximate cost shown for Scheme Gl assumes that Busters Towing can be 
relocated on Hydro land adjacent to their present location. Should 
Busters not be able to relocate as assumed, the cost of Scheme Gl will 
be increased considerably, 

RELATED MATTERS 

The Supervisor of Property and InsTirance is in the process 
of finalizing agreements concerning land deals with B,Ca Hydro and the 
ultimate alignment of the Diversion is now the only consideration 
holding up settlement of this matter, iiccordingly, there is a need to 
conclude the basic Diversion alignment as quickly as possible, 

SUMMARY 

A relocation of the Diversion southward is possible (maximum 
25 feet at the eastern end) at a minimimi additional cost in the order of 
$350,000, However, the Planning Department has advised that from a 
Planning point of view there is relatively little benefit to be gained 
from moving the Diversion southwards the limited possible amount (25 feet). 
Hence, in view of the considerable difference in cost as well as the 
reduced disruption to existing property. Scheme G is considered the 
preferable alignment. It shoxild be noted that Scheme G will still allow 
Carrall Street to function as a primary pedestrian linkage between 
Gastown and Chinatown, Some aspects of the design such as pedestrian 
access to Chinatown from parking areas south of the Diversion, \d.ll be 
reviewed in conjunction with any subsequent beautification project. 


With the basic decision made by Council to favour Scheme G, 
the detailed development of that scheme, as covered in the present report, 
does not present any major obstacles to any development plans currently 
contemplated, 

RECOMMENDATION 

The City Engineer RECCMIENDS the adoption of Plan G for the 
ultimate alignment for the Pender/Keefer Diversion," 

Your Board RECOMMENDS the foregoing report of the City Engineer 

be adopted. 


NOTE: The Technical Planning Board at its meeting of November 10th, 1972, 
endorsed the above report of the City Engineer. 

FOR COUNCIL ACTION SEE PA;E(S) 
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FIRE AND TRAFFIC MATTERS 


CONSIDERATIONS : 


1. Surplus Offer No. 131 - Sale of the Vancouver 
Fire Boat "J. H. Carlisle" 


The Purchasing Agent and Fire Chief report as follov7s: 

"Surplus Offers for the above were opened by your Board on October 30, 
19l72 and referred to tho. Fire Chief and Purchasing Agent for report. The tabulation is 
as follo'>7s: 


CI 


(a 


(c 


biddi;r 


ean Seas Canada Ltd. 


V7ejst Coast Salvage and 
Cqntracting Co. Ltd. 

Vjjnco Ferries Ltd. 
Golodwin Johnson Ltd. 


Mdrco Polo Theatre 
! staurant. 


Re 


Ccjrporation of the District 
of North Covrichan. 


METHOD Am PnOMOTIOM OF 'HIE SALE 


PRICE OFFERED 
$13,333.33 

$11,556.00 
$ 9,999.99 

$ 6,150.00 

$ 6,147.00 
$ 2,500.00 


INTENDED USE 

Oil Spill and Ecology Control in 
Vancouver area. 


Fire Protection in the False Creek Area. 

Oil Spill and Ecology Control in 
Vancouver, 

Oil Spill and Fire Protection - 
North Burnaby area. 


Sea Food Restaurant 


Fire Protection 


The sale of this boat has been given the widest possible exposure in order to secure as 
much price competition as possible, i.e. - 


) A 2-2 month time period to submit offers. 


(b) Display ads were placed in local papers. Journal of Commerce, Financial Post 
and Halifax newspapers and ten Marine & Fire Department publications in North 
Araerica. 


) Copies of the ads vrcre mailed to over three hundred potentially interested 

purchasers, such as port authorities, fire depar tiisuts , and maritime orientated 
firms throughout Canada, U.S.A., Caribean, New Zealand andAustralia. 


(d) Offer foms, complete with detailed specifications, were mnil.cd o-'t in respon.<-c 
to' 23 inquiric; received from as far as New Zealand, Florida and the Yukon. 

(ej) A feature article was presented by the Vancouver Travince, and pictures vere 
published by the Vancouver Sun and Province. 


.Cont 'd 
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RECOMMENDATION 

Even though the bids received were less than hoped for, we recommend 
the boat be sold. As mentioned above, the sale has been given the 
widest possible exposure, and it is our opinion it is unlikely that 
further promotion, either in the form of sealed bids, auction, or 
by any other method, would realize a higher offer. 


COUNCIL CONSIDERATION 

This report is being referred to Council because of the wide-spread 
public interest in the disposition of this boat, and City Council 
may wish to consider factors such as "intended use" as well as price 
when making the award. 

Your board submits the foregoing report and recommendation of the 
Fire Chief and Purchasing Agent for Council's CONSIDERATION. 

(Copies of communications relative to the subject matter are 
circulated for the information of Council) 

DELEGATION REQUEST: Marco Polo Theatre Restaurant - 

Mr. H. Y. Louie 


2. Request to Attach "Prevent Theft" Decals 
to Parking Meters 


The City Engineer reports as follows: 

"The Vancouver Association of Instirance Women will be 
conducting a 'Lock Your Car' campaign at Oafcridge Shopping Centre on 
December 2, 1972. The purpose of this caBg)aign, which has been endorsed 
by the Vancouver Safety Council, is to educate the public in an attempt 
to reduce the theft of cars and/or contents in Vancouver. 

In conjunction with the campaign, this organization requests 
permission to attach a small (l inch by 1^ inch) decal to each parking 
meter in the downtown area, bearing the message 'Prevent Theft - Remove 
Keys and Lock Car', 

Section 61 of the Sign By-law prohibits the placing of such 
devices on streets or street furniture, except with the permission of 
Council for a specified time period. 

The Police Department supports this request and points out 
the increasing concern over theft of vehicles or their contents, and the 
need for greater public awareness of this problem. 

The decals could be affixed to the meters in a location that 

would not interfere id.th the instructions, coin slots, dial, etc. If 
approved, the decals will be attached to the meters by the applicants 
themselves. The proposal is that the decals will not be renewed, and we 
estimate that they would deteriorate in a year or two. The cost of removing 
them would not be significant since it would be included in the routine 
biennial maintenance. 


.Cont "d 
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If Council should approve this request, such approval should 
be subject to the following conditions: 

1, Such permission to be for a period not exceeding 
two years, 

2, The placement of the decals on the parking meters 
be to the satisfaction of the City Engineer, with 
all installation costs to be borne by the applicant, 

3, The applicants enter into an arrangement satisfactory 
to the Corporation Counsel indemnifying the City 
agsdnst any claims that could arise," 

Your Board submits the matter to Council for CONSIDEJiATION, 


FOR COUNCIL ACTION SEE PA;E(S} ££'£ 
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FINANCE MATTERS 


RECOMMENDATION 

1. Group Policy GA-201699 

Travelers Life Insurance Company of Canada 

The Corporation Counsel reports as follows: 

"At the commencement of the strike by members of the Canadian 
Union of Public Employees, Local No. 1004 (Vancouver Civic 
Employees Union) the insurance under the above policy was 
terminated effective 12:01 p.m. standard time on April 27, 1972. 
Coverage was subsequently reinstated effective 4:30 p.m. 
daylight saving time on June 18, 1972, with the exception that 
the coverage was not to extend to any employee who was not 
actually at work on June 18, 1972 until such time as he actually 
returned to work. 

Fowler & Associates Consultants Limited have submitted to the 
City forms of riders to be attached to the above insurance 
policy which will evidence the termination and reinstatement 
of the above policy. 

It is recommended that these riders be executed by the Mayor 
and the City Clerk and the seal of the City affixed thereto." 

Your Board RECOMMENDS that the foregoing recommendation of the 
Corporation Counsel be adopted. 


CONSIDERATION 

■2. National Council of the Metropolitan Opera: 

Grant Equal to Rental of Queen Elizabeth Playhouse 

The City Clerk reports as follows: 

"The National Council of the Metropolitan Opera, in a letter 
I dated October 27th, 1972 advises that The Western Canada Auditions 
will be held in The Queen Elizabeth Playhouse on Sunday, 
January 2 8th, 1973. 

The Organization is requesting a grant equal to the rental 
of the Theatre ($130.00). 

The Organization advises that all its expenses are paid by 
donated funds; judges, accompanists and other workers donate their 
services. The public is invited free of charge to the auditions. 

Your Board notes that Council has approved a grant to this 
Organization in the full amount since 1964." 

Your Board submits the foregoing request for the CONSIDERATION 
of Council. 

(Copies of the letter from the National Council of the 
Metropolitan Opera are submitted to members of Council) 
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E^COMMENDATIONS 

3 . Health Department - Administrative Services Division 


As a result of discussions with the Medical Health Officer, 
your Board requested the Administrative Analyst to review 
the organization of the Administrative Services Division 
with the Medical Health Officer and to report on the matter 
with his recommendations. 

The report of the Administrative Analyst has now been 
received and is as follows: 


"The increasing complexity of cost-sharing arrangements 
with senior governments and other public bodies and 
the concern over the operation of Mountain View 
Cemetery has given rise over the past twelve months to 
significant additional demands for service from the 
Division in general and the Administrative Assistant 
in particular. 

To offset these demands and to give the Administrative 
Assistant more time to deal with Cemetery matters, an 
additional position of Clerk III was established by 
city Council at its meeting on February 1, 1972. 

In the report to City Council on the subject the stated 
duties of the position included: 'to provide assistance 
to the Administrative Assistant in: 

-Maintenance of time worked by part-time personnel, 

calculations of compensation and maintenance of 

records of overtime. 
-Preparation of claims for services recoverable 

through Medicare. 
-Preparation of billing for services and supplies 

recoverable under Federal, Provincial, School 

Board and other agency programs. 
-Calculations of operating expenses at Mountain 

View Cemetery. 
-Maintenance of petty cash and daily expenditure 

accounts . 

-Preparation of the annual budget and control of 
monthly expenditures.' 

To supervise the work of Unit Clerks and the Central 
Office Clerical Services group a position of Clerk 
III was established by City Council on October 31, 1961 on 
recommendation of Woods Gordon & Co., Management Consultants 
The position was re-classified at the Clerk IV level on 
April 25, 1967. The incumbent reaches minimum retirement 
age in June 1973 and plans to retire at that time. 

There is a need for a senior employee in the Division to 
assist the Medical Health Officer with the planning 
necessary to a continuing successful operation and 
provision of service to individuals and groups in the 
various neighbourhoods of the City. The employee should 
be familiar with the City Departments of: Welfare & 
Rehabilitation, Probation Services, and Social Planning/ 
Community Development. He should also be aware of the 

programs of the various private agencies operating in the 
City so that a satisfactory program of co-ordination of 
services can continue to be developed. 

This was in part provided by Mr. J. Karpoff until his 
resignation on March 31, 1972. 


Cent ' d. . . . 
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CLAUSE NO. 3 (continued) 

A. Administrative Assistant and Supervisors of Administrative 
Services Division 


The administration of the services provided by the City 
at Mountain View Cemetery have been of continuing concern. 
City Council has requested a report on the services pro- 
vided and for proposals to enable continuing operation 
and preparation of submissions to the P.U.C. 

In order that the Administrative Assistant be in a position 
to devote more time to the problems of the Cemetery 
operation it is recommended that a change be made in the 
supervisory arrangement of the Administrative Services 
Division . 

As the present Clerical Supervisor (Clerk IV) proposes to 
retire at minimum retirement age in June 1973, it is also 
recommended that a new supervisory position be established 
effective upon adoption of this report and the Clerk IV 
position be abolished effective upon retirement of the 
incumbent. This will give an overlap of about six months 
duration . 

Re-organization of Division 

It is recommended that the Division be re-organized 
as shown on Chart B attached: that is to say, that 
the present Clerk IV position be abolished upon retire- 
ment of the incumbent and the duties be redistributed 
effective January 1, 1973 between: 

A Unit Clerical Services Supervisor; and 

A Central Office Clerical Services Supervisor. 

It is proposed that: 

(i) the present Clerk III position be reclassified and 
that the incumbent undertake the duties of supervision 
of the Clerical Service Pool in the Central Office, 

in addition to the duties outlined above (as approved 
February 1, 1972) . 

(ii) the Unit Clerical Services Supervisor, in addition 
to the routine duties of ascertaining that the level 
of service provided by the unit clerks is satisfactory 
would : 

-Assume the supervision of the Storekeeper. 
-Become familiar with the unit members of 

the medical and nursing staff. 
-Become acquainted with the programs and 

expectations of the department in the delivery 

of services. 
-Assist the Medical Health Officer (under the 

direction of the Administrative Officer) with 

the planning and development of projects. 
-Become familiar with the officials of other City 

departments and be able to assist in the further 

development of the health units. 
-Become familiar with the cost-sharing programs 

and be able to assist in the preparation of 

the departmental estimates. 
-Advise the Administrative Officer and recommend 

actions on unit personnel changes. 


Cent' d. . . . 
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C. Estimate of Costs - 1973 rates 

Clerk III to Clerk IV - $34 per month $ 408 
New Position at $841 per month 10, 092 

$10,500 

Less Clerk IV position abolished 

say June 30, 1972 at $801 p.m. 4, 806 

$ 5,694 

Fringe Benefits 12%% 712 
Total estimated cost $ 6,406 

There are no other costs as furniture is not required. 

D. Summary of Recommendations 
YOUR BOARD RECOMMENDS: 

(i) that the re-organization of the Administrative 
Services Division of the Health Department as 
outlined in this report be approved effective 
January 1, 19 73. 


(ii) that the Board be authorized to approve the 
classification of the positions recommended 
by the Director of Personnel Services in 
accordance with Council resolution of July 22, 1969. 


Police Commission Request re Payment of Court Overtime and 
Statutory Holidays 

When the 1972 Police Department Estimates were reviewed by the Finance 
Committee, the request for an additional $72,000 for overtime was deferred pending 
receipt of an appropriate report from the Police Commission. The Board of Police 
Commissioners have submitted a report from the Chief Constable on this matter, a 
copy of which is circulated to members of Council. 

The report of the Chief Constable deals mainly with the higher cost of 
Court overtime but does not make it clear that the amount of funds to be provided 
for overtime and statutory holidays is only one of several factors involved in the 
overtime calculation. Overtime and statutory holidays worked must be paid for in 
cash, scheduled as compensating time-off or added to the back-log of accumulated 
overtime. 

The Chief Constable has calculated the amount of the salary and Court 
Time allowance increases granted under the 1972 collective agreement at $47,000 
and these funds were previously provided. The present request for an additional 
$72,000 in overtime funds suggests that 

(a) compensating time-off cannot be increased 

(b) the back-log of accumulated overtime should not be increased 

(c) the amount of overtime to be incurred cannot be reduced. 

The Director of Finance has reviewed the report of the Chief Constable 
and has discussed the foregoing points with Police Department officials. The 
additional information received is as follows: 


I . Compensating Time-Off 

In 1970 the amount of compensating time-off was 65,697 hours and in 1971 
was 80,252 hours. It is estimated that about 75,000 hours will be granted in 
compensating time-off in 1972. The Chief Constable feels that the present amount 
of compensating time-off which must be scheduled in a year should not exceed the 
present 75,000 hours. A separate report on manpower requirements which will deal 
with compensating time-off, is being prepared for submission to Council. 


Cont'd. 
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II. Back-Lot of Accumulated Overtime 

The back-log of overtime and statutory holidays worked, but not paid for 
or compensated for In time-off, has Increased from about 21,000 hours at December 
31, 1969 to about 33,000 hours at December 31, 1971. Police Department officials 
feel that the back-log of accumulated overtime should be held at the 1971 level 
vis 30,000 to 35,000 hours. 

III. Overtime Incurred 

If the funds to be provided for paid overtime and statutory holidays are 
to be held at a reasonable level, the possibility of reducing overtime work should 
be reviewed. 

(a) Court Time 

The cost of court overtime has Increased substantially In the past 
several years. The amount of the allowance per court appearance Is 
established by union agreement, however the number of appearances should 
be reviewed to determine: 

(1) the number of "non-productive" court appearances vis occasslons 
when members of the force are required to be In court but the 
case Is post-poned or held-over, the police officer Is not called 
to give evidence, etc. 


(11) possible means of eliminating or reducing such "non-productive" 
appearances. 

The following is a straanary of Court overtime. 

Paid In Compensating 
Year Cash Time-Off 

1970 $183,201 14,805 hours 

1971 $223,337 16,530 hours 

1972 $270,000 18,000 hours 

Cb) Other Overtime 

Overtime, other than for court appearances. Is Incurred by members of 
the force In undercover work, murder Investigations, etc. Approximately 
$25,000 of this overtime would be paid In cash and the balance of about 
25,000 hours annually would be compensated for In time-off, or added to 
the back-log of accumulated overtime. A review of the need for such 
substantial amounts of "other overtime" should be carrled-out since It 
directly affects budget funds required, the amount of compensating time- 
off to be granted and/or the back— log of accumulated overtime. 

IV. Statutory Holidays 

Members of the force who are required to work on a statutory holiday are 
paid In cash If funds are available. If funds are not available, compensating 
time-off Is granted or the time Is added to the back-log of accumulated overtime. 
Compensation for statutory holidays then becomes the balancing factor between funds 
available, the amount of compensating time-off that can be scheduled In a year, and 
the back-log of overtime that should be accumulated. 

The Chief Constable agrees that pa)nnent for seven of the ten statutory 
holidays this year would maintain a reasonable balance. 

V. Additional Funds Required 

The report of the Chief Constable requests an additional $72,000 for the 
payment of overtime and statutory holidays this year. The Director of Finance 
has calculated that $48,000 in additional funds would be required to: 
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V. Additional Funds Required (cont'd.) 

Ca) pay for Court time and other overtime to the end of the year 
Cb) pay for seven of the ten statutory holidays 

(c) maintain the back-log of accumulated overtime at 32,600 hours 

based on 75,000 hours of compensating time-off being scheduled in 1972. 

The calculation of the $48,000 is as follows: 

Additional Funds Required 

Actual Court time and other overtime plus 5 statutory 

holidays paid to September 30, 1972 $312,000 

Estimated funds required October to December. 

Court time - 3 months at $25,000 - $75,000 
Statutory Holidays - 2 at $19,000- 38,000 

113.000 

Total Funds Required $425,000 
Present 1972 Budget appropriation for overtime 

and statutory holidays 377 ,000 

Additional Funds Required $ 48.000 

The Chief Constable has been advised of the foregoing calculation and 
is in agreement with the revised figure of $48,000. 


Your Board RECOMMENDS that: 


(a) additional funds in the amount of $48,000 be approved for overtime 
and statutory holidays, the funds to be provided from Contingency 
Reserve 

(b) the Board of Police Commissioners be requested to carry-out a 
comprehensive review of Court Time and Other Overtime for the purpose 
of reducing the amount of overtime incurred and to submit a report 

on this matter to Council prior to the review of the 1973 Revenue 
Budget Estimates. 


Archives Building - Building Maintenance Services 


Your Board has been advised by the City Clerk that the 
Archives Building was ready for occupation on 14 November 
19 72. Building Maintenance Services for security, cleaning, 
control of the heating apparatus and general building 
maintenance will be required. 

As this building is connected to the Centennial Museum to 
provide storage, workshop and office space for the Museum, 
and as building service workers are available at the Museum on 
a seven day per week basis, the Manager of the Museums and the 
City Clerk have agreed with the recommendation of the 
Administrative Analyst that the services should be provided by 
Museum staff and the Archives Division of the City Clerk's 
Department be assessed an equitable charge for the service 
rendered . 
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CLAUSE NO. 5 (continued) 


On the basis of floor area occupied, the standard of cleaning 
and other services required, it is recommended that the Archives 
Division bear a cost equivalent to the salary and fringe 
benefit costs of 8 shifts per week at the Building Service 
Worker I rate, together with an allowance for material costs of 
$50 per month and the additional cost of contract window cleaning 
in the Archives Building. l*he Museums Department to bear the 
cost equivalent to 4 shifts per week. 

The requirement for Museums & Archives Buildings is 42% shifts 
per week by building service workers (including vacation relief) 
and 10 shifts per week by cleaning women. 

This is equivalent to 8% building service workers and 2 cleaning 
women, which is 2. additional building service worker positions 
more than the present establishment. 

The window cleaning is at present carried out by a contractor 
at a monthly cost of $300 for the Centennial and Maritime 
Museums Buildings. It is estimated that the contract cost for 
the Archives Building will be approximately $125 per month. It 
is therefore recommended that window cleaning continue to be 
done by contract. 

Requirements 

M useum Buildings requirements 

(7 day per week operation) 

Building Service Worker I 
Building Service Worker I 
Building Service Worker I 

Cleaning Woman 


Day Shift 7 
Afternoon Shift 7 
Night Shift 14 

28 

Afternoon Shift 10 


Archives Building requirements 
(5 day per week operation) 

Building Service Worker I Day/Afternoon 

Shift 

Shift requirement 
Add Vacation Relief 


Number of Building Service Workers I 

required 

Number of Cleaning Women required 
Present establishment 
Additional positions required 


12 
40 


8h 
2 


10 


42^ 10 


2 
2 


Cost Comparisons - per month - (1973 Rates) 

Pay Grade Rate 


1 - Bdg Service Supvr 
6% - Bdg Service Wkr. I 

2 - Bdg Service Wkr. I 
2 - Cleaning Women 

2 - Bdg Mtce Men II 
Fringe Benefits - 12^5% 


Present Proposed 


20 

$903 

$ 903 

$ 903 

14 

685 

4452 

4452 

14 

574 


1148 


2.81 p.hr. 

881 

881 

16 

752 

1504 

1504 



968 

1111 



$8708 

$9999 
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Estimated additional monthly cost - 
Salaries and Fringe Benefits 

Add ; Additional Window Cleaning 

cost estimate 
Present cost (Museums only) 
Cost including Archives 

Total additional cost (labour) 

Materials - say 

Total cost: 

Archives Division - 


$300 
425 


$1416 

50 

$1466 


$1291 


125 


8 shifts per week - Salary 
and Fringe Benefit cost 
Materials - say 
Window Cleaning 


$861 
50 
125 
$1036 


Museums Department - 
4 shifts per week 


$ 430 


$1466 


Report of the Director of Personnel Services 

The Director of Personnel Services reports as follows: 

"The incumbents of the two proposed new positions will 
perform a variety of cleaning and minor maintenance tasks 
on an assigned shift, including tending a low pressure 
steam heating plant. These are the duties of a Building 
Service Worker I and I recommend that the two positions 
be so classified effective when adopted. 

This recommendation has been discussed with the Business ' 
Manager of the Municipal and Regional Employees' Union 
who is in agreement . " 

Report of the Comptroller of Accounts 

The Comptroller of Accounts recommends that the funds necessary 
for the payment of salaries and window cleaning for the month 
of December, 1972, estimated at $1378, be obtained from 
Contingency Reserve. 

Summary of Recommendations 

YOUR BOARD RECOMMENDS THAT: 

A. 1*he Museums Department Building Maintenance Services 
Division supply the seciarity, cleaning, heating apparatus 
control and general building maintenance for the 
"Archives Building". 

B. The Archives Division be assessed on the basis of the 
salary and fringe benefit cost of 8 shifts per week 

at the Building Service Worker I rate, plus an allowance 
for material costs and the cost of the window cleaning 
contract for the building and the Museums Department 
bear the balance. 

:. Two additional Building Service Worker I positions be 

established, effective when filled in accordance with the 
report of the Director of Personnel Services. 

). Funds be provided for the Museums Department and the Archives 
Division in accordance with the recommendation of the 
Comptroller of Accounts (estimated at $1378 for the remainder 
of 1972) . 


Note ; This has been discussed with the Business Manager of 
the Municipal and Regional Employees' Union and he 
concurs herein. 
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6 . Closing of Civic Offices - December 22, 1972 

The Director of Personnel Services reports as follows: 

"In past years, it has been the practice to close Civic Offices 
and Yards to the public at noon on the last working day before 
Christmas, all employees being required to vacate such buildings and 
yards not later than 3:30 p.m. 

I recommend that, in accordance with past procedure, the Civic 
Offices and Yards under the control of the Council be closed to the 
public at noon on Friday, December 22nd, 1972 and that all employees 
concerned be required to be out of the buildings and yards at no 
later than 3:30 p.m. Arrangements for those employees who perform 
a service, such as garbage collection, bridge tenders, etc., and for 
those employees on other than day shift, will be made departmentally . 

This is an arrangement peculiar to December 22, and is not in 
the nature of a statutory holiday." 

Your Board PIECOMMENDS that the foregoing recommendation of the 
Director of Personnel Services be adopted. 


FOR COUMCIL ACTION SEE PA€E{S) ....£££ 
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BOARD OF ADMINISTRATION 
PERSONNEL MATTERS 


SUPPLEMENTARY REPORT NOVEMBER 17, 19 72 

RECOMMENDATION 

1. Extension of Leave of Absence Without Pay - Miss P. Ainley 

The Director of Personnel Services reports as follows: 

"On January 18th, 1972, City Council approved the request of 
the Vancouver Fire Fighters' Union, Local 18, for Miss P. Ainley, 
Personnel Services Department, to have leave of absence without 
pay for one year in order that she may work for that Union. 

I have received another request from the Vancouver Fire Fighters' 
Union for Miss Ainley 's leave without pay to be extended for a further 
year effective February 1st, 1973. 

As this leave of absence will continue to be carried out in 
accordance with the terms of the Board of Administration's report 
adopted by City Council on January 18th, 1972, I recommend the 
request of the Vancouver Fire Fighters' Union be approved but that 
the extension be for one more year only, i.e. February 1, 197 3 to 
February 1, 197 4." 

Your Board RECOMMENDS that the foregoing recommendation of the 
Director of Personnel Services be adopted. 


FOR COUNCIL ACTION SEE PASE(S) SlL. 


BOARD OF ADMINISTRATION 


PROPERTY MATTERS 


RECOMMENDATION 


NOVEMBER 17, 1972 


Acquisition for Britannia Community 
Services Centre - 1037 Woodland Drive 


The SuF>ervisor of Property and Insurance reports as follows :- 

"Lot 6, Block 26, D.L. 264A, knovm as 1037 Woodland Drive 
is required by the City for the Britannia Community Services 
Centre, which is to be developed ais an Urbsin Reneweil Scheme 
under Section 24 of the NationaJ. Housing Act, 

Thesie premises comprise a 2^ storey aind basement frame 
dwelling with a main floor area of approximately 1,010 
square feet, erected in 1910 on a site 33' x 9^', zoned 
RM-3, This dwelling contains 17 rooms, approved as 7 
rental units, has 16 plumbing fixtures, rolled roofing, 
patent shingle exterior and is heated by asi oil-fired hot- 
air furnace. The madn floor is occupied by the owners with 
the other units occupied by tenants. The condition of this 
dwelling is below average for age and type. 

Following negotiations with the owners' agents, the owners 
have agreed to sell for the sum of $35,000,00, subject to 
the following conditions :- 

1, The sum of $2,500,00 is to be paid on delivery of 
a registrable Deed, 

2, The date of sale to be February 28th, 1973, with 
the balance of $32,500,00 to be paid at that time. 

This price represents a fair and reasonable value for the 
property and has been approved by Central Mortgage & Housing 
Corporation, It is proposed to demolish this dwelling when 
vacant, 

RECOMMENDED that the Supervisor of Property & Insurance be 
authorized to acquire this property for the sum of $35,000,00 
on the foregoing basis, chargeable to Code #5830/427," 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of 
Property and Insurance be adopted. 


2. Subdivision of City-owned Lands - West 

Side of Hoy Street, North of Moscrop Street 


The Supervisor of Property & Insurance reports as follows; 

"On April 6th, 1971, Council approved a report of the City Qigineer that 
the West 6 feet of Hoy Street, between 29th Avenue and Moscrop Street, 
required in connection with the resubdi vision of City-owned lands, be 
closed, stopped up and subdivided with abutting lands. 

The City Engineer's report also stated that the owners of privately- 
owned parcels affected by the closure were prepared to acquire the 6 
foot strips abutting their lots. Two lots are involved and in each 
case, the addition of the strip will increase the depth of the lot 
from 72' to 78'. 


Continued . 
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2. Subdivision of City-owned Lands - rfest 

Side of Hoy Street, North of Mpscrop Street 

It has been Council's policy to sell siirplus widening strips to the 
abutting owners for the nominal swn of $^0.00 where the ovmers are not 
likely to gain financially by the additional footage. This is the case 
in this particular instance and as each of the owners involved has 
agreed to pay the sum of $50.00, it is 

RECOMMENDED that the surplus portion ol Hoy Street adjacent to 

Parcel A of Lot 10 of Lots 5 & 6, Block 102, D.L.s 36 and 5l 
and adjacent to : 

Parcel B, Lot 10, Blocks 5 & 6 of Block 102, D.L.s 36 and 51 

be sold for the sum of $50.00 in each case to the owner, subject to 
each lot being consolidated with the appropriate portion ol the widen- 
ing strip. 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property & 
Insurance be adopted. 


3. Acquisition for Britannia Community Services 
Centre Site - 1129 iVoodland Drive 

The Supervisor of Property and Insurance reports as follows :- 

"The above property, legally described as Lot "A" of Lots 
4 to 6, Block 40, D.L. 264A, known as 1129 Woodland Drive, 
is required for the Britaoinia Community Services Centre. 
This project is to be developed as an Urban Renewal Scheme 
under Section 24 of the National Housing Act, 

These premises comprise a part 1 3/4 storey and part 1 
storey frame dwelling with a main floor area of approximately 
1,050 sq. ft., erected in 1904 on a site, 30» x 92.7', zoned 
RM-3. The dwelling contains 6 rooms, 5 plumbing fixtures, 
has a wood shingle roof, an asbestos shingle exterior, a 
concrete said stone foundation, and is heated by a gas-fired 
hot air furnace. This dwelling is in average condition for 
age and type. 

Following negotiations, the owners have agreed to sell for 
the sum of $19,500.00, subject to the following conditions 

(1) The sum of $1,500.00 to be advanced upon delivery 
of a registrable deed in favour of the City of 
Vaincouver . 

(2) Date of sale to remaiin open to March 31st, 1973 at 
the latest. 

(3) Owners to retain rent-free p>ossession for an 
additionad period of one month a-fter date of 
saile. 

This price represents a fair and reasonable value for the 
property and has been approved by Central Mortgage & Housing 
Corporation. It is proposed to demolish the dwelling when 
vacauit . 

RECCMMENDED that the Supervisor of Property & Insurance be 
authorized to acquire this property for the sum of $19,500.00 
on the foregoing basis, chargeable to Code #5830/427." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of 
Property & Insurance be adopted. 
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l\. . Acquisition for Britannia ComiTiunity Services 
Centre Site - 1 6I|.2 Parker Street 

The Supervisor of Property and Insurance reports as follows :- 

"Lot H, Block 28, D.L. 264A, known as 1642 Paxker Street, 
is required by the City for the Britannia Community Services 
Centre, which project is to be developed as an Urban Renewal 
Scheme under Section 24 of the NationaJL Housing Act. 

These premises comprise a 2h storey and basement frame dwelling 
with a main floor area of approximately 667 square feet, 
erected in 1912 on a site 37.5' x 125", zoned RM-3. This 
dwelling contains 10 rooms, divided into 3 rented, units, 14 
plumbing fixtures, has a patent shingle roof, asbestos 
shingle exterior, full concrete basement and is heated by a 
gas-fired hot air furnace. A portion of the main floor of 
the dwelling is occupied by the owner. At present, all units 
are occupied. The condition of the dwelling is average for 
age and type. 

Following negotiations, the owner has agreed to sell for the 
sum of $26,000.00, subject to the following conditions 

(1) The owner to receive an adveuice payment of 
$2,000.00 upon delivery of a registrable deed 
in favour of the City of Vancouver. 

(2) The date of sale to be March 31st, 1973, or such 
time as the City gives 30 days written notice to 
vacate. 

(3) The owner to retaiin rent-free possession for a 
period of one month aJfter date of sale. 

This price represents a fair and reasonable value for the 
property, and has been approved by Central Mortgage and 
Housing Corporation. It is proposed to demolish the dwel- 
ling when vacant. 

RECOMMENDED that the Supervisor of Property & Insurance be 
authorized to acquire this property for the sum of $26,000.00 
on the foregoing basis, chargeable to Code #5830/427." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of 
Property and INsurance be adopted. 

5. Rental Review - 1615 Main Street 

The Supervisor of Property & Insurance reports as follows :- 

"Lot P, Block 2, D.L. 200A & 2037 was acquired by the City 
from Fletcher Lumber Limited in 1967 in connection with the 
Columbia-Quebec Connector, and subsequently leased back to 
the company for a term of 20 years, the company having an 
option to purchase, should the City offer the land for' sale. 

The rental was subject to review on October 1st, 1972 and 
Fletcher Lumber Limited have, by letter dated October 17th, 
1972, agreed to the rental being increased to $1,200.00 per 
month plus taxes as if levied. 


Continued 
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5. Rental Review - 1 61 5 Main Street (cont'd) 


In regard to repairs to buildings, the lease agreement provides 
in part:- 

(a) Lessee to make all repairs during the first 5 years 
of the lease. 

(b) City to be responsible for roof and structurail 
repairs only after the first 5-year period. 

The first 5 years have passed and the buildings designated as 
A, C, CI, C2 and C3, as shovm on the attached plan, are in 
poor structural condition. The lessee has agreed that the 
lease agreement be amended to the effect that the City is not 
required to make any repairs to these buildings. 

In addition, the lessee has requested that he be allowed to 
demolish, at his expense, when the Columbia-Quebec Connector 
is constructed, the buildings designated as CI and C2 in order 
to provide access to the new road. 

The Supervisor of Property and Insurance is of the opinion 
that the request should be greinted in view of the agreement 
to amend the lease. Further these buildings are of little 
consequence, being open shed nature, and demolition will not 
decrease the rental revenue in the next 5-year period. 

RECOMMENDED : 

(1) that effective October 1st, 1972, the rental for 
this property be increased to $1,200.00 per month, 
plus taxes as if levied. 

(2) that the lease agreement, dated September 29th, 
1967 be amended to provide that the City is not 
responsible for any repairs to the buildings 
designated as A, C, CI, C2 and C3. 

(3) that the lessee be permitted to demolish the build- 
ings designated as CI and C2 at his expense." 

Your Board 

RECC*1MENDS the foregoing recommendations of the Supervisor of 
Property and Insurance be adopted. 

INFORMATION 

6. VANCOUVER HELPFUL NEIGHBOUR SOCIETY 
1557 Parker Street 

In connection with the attached letter of the Helpful Neighbor 
Society, the Supervisor of Property & Insurance reports as follows :- 

"This office received an inquiry on September 6th, 1972 
from Mr. E. Fladell of the Department of Social Plaanning 
& Community Development, requesting that he be advised if 
there was any City-owned building available that could be 
used by the above-named society. The society was located 
in the X-Kalay Foundation Building at 24 West 7th Avenue, 
but were required to move by September 30th, 1972 and 
wainted approximately 30,000 sq. ft. of building. The City 
had no such property available. 


Continued 
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6. Vancouver Helpful Neighbour Society 
1557 Parker Street 


On September 12th, 1972, Aldermaoi Rankin contacted this 
office requesting that we eissist Mr. Alan Airlie, an 
executive member of the society, in relocating in some 
City property on a temporary beisis. 

As this office had received vacant p>ossession on September 
11th, 1972 of a house acquired for the Britannia Community 
Services Project, we contacted Mr. Airlie. This property, 
which wais slated for demolition, is a 1% storey and base> 
ment dwelling having a main floor area of 917 sq. ft. and 
had been converted for the use of 2 families. When the 
property was inspected with Mr. Airlie, the toilet and the 
kitchen lighting fixture had been removed from the main 
floor unit. Mr. Airlie agreed that the premises would be 
suitable for their purposes and they could use the 2nd 
floor washroom. He also agreed that the society would 
rent the premises on a month to month baisis, commencing 
September 15th, 1972, at a rental of $50.00 per month. 
The rental agreement was executed for the society by Mr. 
Airlie with the stipulation in the agreement that the 
premises were rented on an "As Is" basis with the lessee 
accepting responsibility for all maiintenance, repairs, 
utilities and by-law requirements. The rental of $50.00 
per month was p£U.d at that time but no further rent has 
been received and the outstanding badance at this time 
is $75.00. 

Mr. Airlie said that the society repaired and distributed 
clothing, furniture, etc., to persons in need and were 
funded by a local initiative program grant and that the 
rental of $50.00 per month was compatible with their budget." 

Your Board submits the foregoing report to Council for INFt»MATION. 

(DELEGATION REQUEST) 


FOR COUNCIL ACTION SEE PAiE(S) 
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CITY OF VANCOUVER 

REGULAR COUNCIL MEETING 

NOVEMBER 28, 1972 

A Regular meeting of the Council of the City of Vancouver was 
held on Tuesday, November 28, 1972, in the Council Chamber, at 
approximately 9:30 a.m. 

PRESENT : His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 
Hardwick, Linnell, Phillips, 
Rankin, Sweeney and Wilson 

CLERK TO THE COUNCIL : D. H. Little 

PRAYER 

The proceedings in the Council Chamber were opened with 
prayer. 

'IN CAMERA ' MEETING 

The Council agreed to an 'In Camera' meeting later this day. 

ADOPTION OF MINUTES 

MOVED by Aid. Bird, 
SECONDED by Aid. Wilson, 

THAT the Minutes of the Special Council meeting (Court of 
Revision), dated November 16, 1972, be adopted. 

- CARRIED 

MOVED by Aid. Bird, 
SECONDED by Aid. Wilson, 

THAT the Minutes of the Regular Council meeting (with the 
exception of 'In Camera' portion), dated November 21, 1972, be 
adopted . 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Wilson, 
SECONDED by Aid. Linnell, 

THAT the Council resolve itself into Committee of the Whole, 
His Worship the Mayor in the Chair. 

- CARRIED 

REPORT REFERENCE AND BOARD OF ADMINISTRATION REPORT 

A. Snow Clearing: 

City of Vancouver 

The following is extracted from the City Engineer's report con- 
tained in Board of Administration report dated November 16, 1972, 
on the subject of snow clearing: 


'!rhe following courses of action are presented to Council for 
consideration! 

(l) Retain the existing procedure of clearing bus routes, major 
streets and collectors in one dayj residential streets in 
2 to 4 days (under normal conditions) and not clearing sidewalks. 
(See Current Procedures, Page 2 of attached report dated 
January 20, 1972). 


cont 'd , . , 
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REPORT REFERENCE AND BOARD OF ADMINISTRATION REPORT (cont'd ) 

Snow Clearing: 

City of Vancouver (cont'd ) 

Associated with this procedure can be stronger enforcement 
of existing by-laws for snow removal on commercial sidewalks 
and the extension of this to multiple dwelling residential 
areas when necessary charter amendment has been obtained, as 
weLL as the implementation of co-operative or voluntary 
prohibitions of parking on alternating sides of streets in 
residential areas on request from the City Engineer. Non-police 
employees could be empowered to issue warning notices to property 
owners in violation of the revised sidewalk requirements, 

(2) Initiate snow clearing on residential streets within one day 
of end of snowfall, in addition to the current program 
described in (l) above, at an additional cost of about 
$1,500,000 initial capital and $370,000 annual. 

(3) Initiate snow clearing by City forces of sidewalks in 
residential and commercial areas at a cost of $265,000 
capital and $119,000 annual, in addition to (l), 

(4) (2) and (3) combined at $1,765,000 capital and $489,000 
annual, in addition to (l). 

(5) Initiate snow clearing of sidewalks by City forces on some 
frequently travelled streets as outlined above at a cost of 
$75,500 capital and $36,000 annual, in addition to the 
program described in (l; above'.'. 

Attachments referred to 

are on file in City Clerk's Office 

The Deputy City Engineer gave a Report Reference on the 
matter . 

MOVED by Aid. Broome, 

THAT course of action (1) set out above be approved and, 

FURTHER THAT the Corporation Counsel be requested to take 
the necessary action to seek the power whereby snow removal by 
the people concerned can be a requirement in respect of commercial 
sidewalks and in multiple dwelling residential areas. 

- CARRIED 


UNFINISHED BUSINESS 

1. Sale of Vancouver Fireboat 
"J. H. Carlisle" 


The Board of Administration report of November 17, 1972, with 
regard to offers received for the purchase of the fireboat 
"J. H. Carlisle" was considered and delegations were noted as 
follows : 

Marco Polo Theatre Restaurant 
(Mr. H. Y. Louie) 

Brief filed in support of offer 

Vanco Ferries Ltd. 
(Mr. D.M, Emery) 

Brief filed in support of offer 

It was noted that Goodwin Johnson Ltd, submitted a letter 
dated November 27th withdrawing their offer. 

MOVED by Aid. Calder, 

THAT the offer of the highest bidder be accepted. 

- CARRIED 

(Clean Seas Canada Ltd. - highest bidder) 
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UNFINISHED BUSINESS (cont'd ) 

2. Building Permit Applications: 
King Edward Place Area 


Mr. L. Jordan, writing on behalf of a group of residents in 
the King Edward Place area, appeared in support of a communication 
dated November 1, 1972, and filed a brief with supporting data 
in regard to their claim that certain houses being built in the 
King Edward Place area are of poor construction and lacking in 
appropriate design. 

The Corporation Counsel advised he was not aware of any City 
legislation which would permit the City to take the control action 
as requested in the brief. 

MOVED by Aid. Adams, 

THAT the representations from the delegation be received. 

- CARRIED 

3. MacLean Park Extension: 
Strathcona Rehabilitation Project 

At the meeting on October 31, 1972, the Council took action to 
eliminate the south ^ block 76, D.L. 181 from Table II of the Park 

Purchase Program, as well as issuing other related instructions. 
The Chairman of the Park Board appeared and filed a letter dated 
November 27th, asking the Council agree to the retention of the 
present 5 City-owned lots in the South half Block 76, D.L. 181, 
for future park purposes and consider the purchase of additional 
private properties in the half block, if and when the zoning 
reverts to multiple RM-3 or RM-4 zoning. 

In a letter dated November 8th the Park Board also, in a 
resolution, objected to eliminating this particular parcel of 
property from the Park Purchase Program. 

MOVED by Aid. Hardwick, 

THAT the 5 City-owned lots referred to by the Park Board 
be retained from sale until an overall report on City-owned 
properties in the MacLean Park area is received; 

FURTHER THAT the Park Board be permitted to appear before 
the Council at that time. 

- CARRIED 

4. Proposed Beacon on Royal Centre 
1025 West Georgia Street 


Under date of November 15, 1972, the Board of Administration 
submitted a report of the Director of Planning and Civic Development 
and the Corporation Counsel as follows: 

' The Director of Planning & Civic Development and the Corporation 
Counsel report as follows :- 

"Neon Products Ltd. made an application for an electrical 
permit on September 17th, 1972 to erect a revolving 
beacon on the Royal Centre at 1025 West Georgia Street. 
The power of the beacon would be 112,000,000 candlepower 
which is more powerful than Point Atkinson lighthouse. 

It is understood that there is a similar beacon on the 
Royal Bank building. Place Ville Marie, Montreal, but 
this has not been confirmed. 

The Department of Transport officials state that the 
approval of the department is not necessary before such 
a beacon is erected. The department would inspect the 
finished beacon to determine if it would be a hazard to 
th* safety of our aircraft, at which time measures would 
be required to shield, cover or even remove the beacon. 

cont ' d . . , . 
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UNFINISHED BUSINESS (cont'd) 

Proposed Beacon on 
Royal Centre (cont'd) 

The development permit for the Royal Centre, #"+9558 
contained the following condition: 

'All signs to be subject to the prior approval of 
the Director of Planning 6 Civic Development' . 

Two sign permits have been issued to install four logos 
at the top of the building and four fascia signs for the 
Royal Bank. 

Having considered the electrical permit application in 
relationship to the development permit, the Technical 
Planning Board is of the opinion that a 'beacon' is a 
separate 'use' and is not a use having any relation to 
the specific use for which the permit was granted. The 
Board is also of the opinion that it is not accessory 
thereto and therefore a beacon is not a permitted use in 
the Schedule. 

Accordingly the matter is brought to the attention of City 
Council with the recommendation that they confirm the 
position of the Technical Planning Board in not permitting 
the erection of a revolving beacon on the Royal Centre 
tower . " ' 

A representative of Neon Products Limited appeared in connection 
with the company's application. 

MOVED by Aid, Hardwick, 

THAT the Council confirm the position of the Technical 
Planning Board on this matter; contained in the foregoing report. 

- CARRIED 

5. Broadway Pentecostal Tabernacle 
Slocan Street and Broadway 


MOVED by Aid. Rankin, 

THAT the hearing of the delegation in respect of the Broadway 
Pentecostal Tabernacle development at Broadway and Slocan Street 
and acquisition of Lots 18-24, Block 22, Section 34, T.H.S.L., be 
deferred one week as per the request received from the firm of 
Campney and Murphy, Barristers and Solicitors. 

- CARRIED 

6. Site of Disused Grain Elevator 
2700 block Wall Street and 
Development Permit re Grain Storage Tanks 

At the last consideration of Board of Administration report 
dated November 3, 1972, regarding the site of the disused grain 
elevator of the National Harbours Board at 2700 block Wall Street 
and a development permit, on behalf of Columbia Containers Ltd., 
to erect four steel grain storage tanks on the lower portion of 
the site, the Council deferred the matter to allow interested 
organizations to be informed. 

Advice was received from the Cassiar Ratepayers' Association 
expressing concern about the height of the 'head-house' which 
obstructs and blocks the view of the harbour from Wall Street. 
Otherwise the organization has no objection to the development 
permit being granted on the terms laid down by the Technical 
Planning Board, as long as the proposed Wall Street site will be 
left as a park or lookout. 

cont 'd . . . . 
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UNFINISHED BUSINESS (cont'd ) 

iSite of Disused Grain Elevator 
continued : 


Although comments were invited, a letter was not received 
as of this date from the Hastings Townsite Residents' Association. 

MOVED by Aid. Phillips, 

THAT the development permit be not issued for the time being; 

FURTHER THAT discussions be entered into with the National 
Harbours Board and appropriate representatives of the Provincial 
Government on the matter of acquiring this whole area for public 
purposes . 

- CARRIED 


COMMUNICATIONS OR PETITIONS 

1. Point Grey Waterfront Property 

(MacDonald Street to Alma Street) 

Consideration was given to communications from the Park Board, 
Vancouver Council of Women and the Save our Parkland Association 
in the matter of Point Grey Road waterfront property and particu- 
larly raising the question of purchase of property in priority 
areas . 

MOVED by Aid. Phillips, 

THAT the Park Board be requested to review their park 
acquisition priorities for report to Council of an organized 
priority plan. 

(not put) 

MOVED by Aid. Hardwick, 
THAT, 

(a) the Supervisor of Property and Insurance be requested 
to report on the properties which have been acquired by the City 

in this Point Grey Road waterfront area and advise of the financial 
returns to the City in respect of such properties; 

(b) the Director of Planning and Civic Development report 
back to Council on the question of maintaining existing lot sizes 
and on any new development permit applications received for the 
area ; 

(c) the correspondence submitted on this subject be received. 

- CARRIED 


The Council recessed at approximately 10:45 a.m. and following 
an 'In Camera' meeting in the Mayor's Of f ice, reconvened in open 
session in the Council Chamber at approximately 11:20 a.m., with 
all members of the Council present. 


Regular Council, November 28, 1972 6 

COMMUNICATIONS OR PETITIONS (cont'd) 


2. Additional Policewomen re 

Certain Delinquency Problems 

MOVED by Aid. Rankin, 

THAT the request of Mrs. Simma Holt for laermission to appear 
on the matter of additional policewomen to cope with the current 
problems of women in crime and the prevention of delinquency, be 
referred to the Standing Committee on Health and Welfare for con- 
sideration, at which time the delegation be heard. 

- CARRIED 


3. Sale of Apartments 
to Tenants 


MOVED by Aid. Wilson, 

THAT the communication from the Vancouver Tenants Council 
asking permission to appear before Council this day on the 
subject of sale of apartment blocks to tenants, failing which 
the tenants are faced with eviction, be received and no action 
taken thereon at this time oending a report which is expected 
to be issued by the Provincial Government on this matter, 

and the organization be informed accordingly. 

- CARRIED 

(Aldermen Rankin and Linnell voted 
in the negative) 


4. Rezoning: Both sides of Main Street 
33rd to 49th Avenues 


A communication was noted from Mr. N. S. Torget respecting 
a proposed motion by Alderman Wilson regarding rezoning of both 
sides of Main Street from 33rd Avenue to 49th Avenue. 

MOVED by Aid. Wilson, 

THAT this communication be deferred to consideration of 
'Motions' later this day. 

- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS 

B. Board of Administration, 

GENERAL REPORT, November 24, 1972 

WORKS AND UTILITY MATTERS 

MOVED by Alderman Calder, 

THAT this report of the Board of Administration (Works and 
Utility Matters) be adopted. 

- CARRIED. 

SOCIAL SERVICE AND HEALTH MATTERS 

Additional Inspections Costs 
Related to Community Care Facilities 
(Clause 1) 

After giving due consideration to this clause, it was 

MOVED by Alderman Phillips, 

THAT Council make further representations to the Provincial 
Government to have the inspectional responsibility for community 
care facilities revert back to the Provincial Government., as 
applied under the old Act. 

j 

- CARRIED. 

HARBOURS AND PARKS MATTERS 

I I . '— - I ■ ■ — ■■I. I. !■ I ■ I I 

j MOVED by Alderman Calder, 

' THAT this report of the Board of Administration (Harbours and 

Parks Matters) be adopted. 

- CARRIED. 

BUILDING AND PLANNING MATTERS 

i Work Position - Zoning Section 
and Zoning Planner's Division 
(Clause 1) 

MOVED by Alderman Calder, 

THAT this clause of Board of Administration report (Building 
and Planning Matters) be received for information. 

- CARRIED. 

Development Permit Applications Nos . 
60559 and 60590 at Variance with 
Proposed West End Zoning 
(Clause 2) 

It was agreed to defer consideration of this clause, pending 
hearing of a delegation as per request received from Zajac 
Development Corporation Ltd. 


(continued) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 
Board of Administration 

GENERAL REPORT, Nov. 24, 1972 (cont'd) 

BUILDING AND PLANNING MATTERS (continued) 

Illegal Suites - Proposed 
Extension of Removal Dates 
(Clause 3) 


After considering this clause, it was 

MOVED by Alderman Hardwick, 

THAT the date proposed as December 31, 1974, in parts (1) 
and (2) of the recommendations, be changed to read June 30, 1973; 

FURTHER, THAT in the interim, a committee of Council be 
appointed to review the illegal suite policy in respect to 
different areas of the City; 

ALSO, a copy of this clause and the action of Council thereon 
be furnished to organizations who have expressed an interest in 
the matter, with the advice they may appear before Council at 
the appropriate time, if they so wish. 

- CARRIED 

FINANCE MATTERS 

Luncheon - 1973 Criminal Intelligence 
Conference (Western) , Hosted by Vancouver 
Police Department (Clause 1) 

After considering the request in this clause, it was 

MOVED by Alderman Bird, 

THAT the City host the luncheon as proposed, at the approximat 
cost of $175, chargeable to the Police Department budget appropria 
tion for Conferences . 

- CARRIED. 

Balance of Finance Matters 

MOVED by Alderman Adams , 

THAT Clauses 2 to 5 of the Board of Administration report 
(Finance Matters) be adopted. 

- CARRIED. 

C. PERSONNEL MATTERS, 

Supplementary Report, 
November 24, 1972 

MOVED by Alderman Broome , 

THAT this Board of Administration report (Personnel Matters) 
be adopted. 


- CARRIED. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

D. Administrative Changes - Dept. of 
Permits and Licenses and Dept. of 
Planning and Civic Development 

MOVED by Alderman Calder, 

THAT consideration of the Board of Administration report 
re Administrative Changes - Department of Permits and Licenses 
and Department of Planning and Civic Development, dated 
November 23, 1972, be deferred for consideration at the next 
Council meeting, to allow the Union an opportunity to consider 
the report. 

- CARRIED. 

E . West Broadway Beautif ication Program 

The Board of Administration, under date of November 24, 1972, 
submitted a report respecting West Broadway Beautif ication 
Program, in which the following recommendations of the Director 
of Planning and Civic Development are set out, and it was noted 
that delegation requests have been received: 

"1. Council table consideration of the Broadway West Development 
Concept and Beaut if i cat ion Proposals until the New Year to 
allow the necessary time for merchants and residents to 
study and prepare reactions to these proposals. 

2. When Council considers this matter, that all interested 
parties be allowed to appear as delegations to Council. 

3. Council reauest the Director of Planning & Civic 
Development and the City Engineer to continue their study 
of the proposals for further report when the community's 
and merchants' views are brought forward. 

k. An amount of up to $1,500 be appropriated for reprinting 
the reports to be subsequently charged to the Capital Cost 
of the project if , . and when, it develops." 

MOVED by Alderman Wilson, 

THAT the foregoing recommendations be approved and the parties 
having requested to appear before Council on the matter be so 
advised and informed that if they so wish, they will be heard at 
the appropriate time . 

- CARRIED. 

F. Work Position: Zoning Planner 

Dept. of Planning and Civic Development 

The Board of Administration, under date of November 24, 1972, 
submitted a report of the Director of Planning and Civic Develop- 
ment, advising the Council on the outstanding rezoning applica- 
tions, and related items which can be dealt with before 
December 31, 1972, as well as referring to certain reports which 
can not be completed until early in 1973. 

(continued) 
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Work Position: Zoning Planner 
Dept. of Planning and Civic Development 
(continued) 

MOVED by Alderman Hardwick, 

THAT item xii, on page 3 of this report, re Expansion - 
Oakridge Shopping Centre - Existing CD-I Zone, as well as other 
similar development permit applications, be removed from the 
items given priority, and consideration be given by Council as 
to whether this item xii and any other like development permit 
applications should receive consideration at a Public Hearing, 
rather than a Public Meeting, as is referred to in the report. 

- CARRIED. 

MOVED by Alderman Linnell, 

THAT, subject to the motion of Alderman Hardwick set out 
above, the report of the Director of Planning and Civic Develop- 
ment on this matter be received; and the work of the Zoning 
Planner, outlined in the report, be approved. 

- CARRIED. 


G. Development Permit Application - 
Broadway and Kingsway (Former 
Mount Pleasant School Site) 

The Board of Administration, under date of November 27, 1972, 
submitted a report re Development Permit Application - Broadway 
and Kingsway (Former Mount Pleasant School Site) . 

MOVED by Alderman Broome, 

THAT the recommendation of the Board of Administration, 
dated November 27, 1972, re Development Permit Application - 
Broadway and Kingsway (Former Mount Pleasant School Site), be 
approved . 

(TABLED) 

MOVED by Alderman Rankin, 

THAT the motion of Alderman Broome be laid on the table, and 
a Report Reference be given by the Director of Planning and Civic 
Development on this Board report, at which time representatives of the 
Vancouver City Planning Commission and the School Board be invited 
to be present and speak -on the matter. 

- CARRIED. 

H. Social Allowance: 
Emergency Health Aid 

Under date of November 27, 1972, the Board of Administration 
reported as follows: 


(continued) 


me 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 

Social Allowance: Emergency 
Health Aid (continued) 


'The Director of Welfare and Hehabilitation reports as follows: 

"A few days ago our Department received a new Directive on the 
above subject, dated November 9*''» 1972. Copy is attached 
hereto as Appendix "A". 

This new Directive represents a major improvement in the 
current handling of Emergency Health Aid, and has already been 
well received and highly praised by social allowance recipients 
and our staff. It will now be possible to handle requests of 
this nature with much greater flexibility and speed. 

The terms "Emergency Health Aid" and "Special Needs" are in 
practice synonjrmous. For purposes of this report I will only 
use the teirm "Special Needs", 

Under this term, practice has been to include the following 
items :- 

(i) essential household equipment and furnishings 

(e.g. stove, refrigerator, furnace, beds, etc.); 

(ii) essential repairs and alterations to property 
(e.g. roof, steps, etc.); 

(iii) essential repairs to household equipment 

(e.g. stove, refrigerator, furnace, etc.); 

(iv) hydro arrears in exceptional circumstances; 

(v) tax arrears affecting ownership of property; 

(vi) items necessary for the care or rehabilitation of 

a handicapped person, except where these fall within 
the authority of the Health Care Division. 

The policy has been, and will continue to be, granting 
additional funds for "Special Needs" with maximum discretion, 
based on careful case assessment to resolve need that cannot 
be met out of the funds provided through the monthly social 
allowance or community resources. 


There are two significant changes as the result of the new 
Directive; namely - 

1) the local office financial worker and the local 

in relation to item (vi) 
office social worker/ynow have the authority to 

make "Special Needs" grants up to a maximum of 

$500.00 per item, thus increasing responsibility 

and accountability which hitherto had been at a 

higher level; 

(continued) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 

Social Allowance: Emergency 
Health Aid (continued) 

2) the amount of paper work tad resultant delays and 
frustrations, on the part of local office staff 
and recipients, will be drastically reduced. 

To ensure that all staff interpret "Special Needs" requests with 
naximum consistency, specific guidelines have been developed by 
our Department, and training of staff in the use of these guide- 
lines is currently underway, 

la addition, a new reporting system has been devised whereby all 
"Special Needs" grants will be recorded monthly with the Director' 
Office for audit purposes and submitted to the Regional Director* 

It is readily apparent that this new policy will increase social 
allowance expenditures* The extent of the increase is impossible 
.to estimate at this time* At the end of six months we should be 
able to provide a fairly accurate estimate of "Special Needs" 
costs* 

The effect of this new policy on staff utilization is difficult 
to estimate at this time* At the end of six months we will be 
in a better position to report on this matter* 

Ve are advised by the Department of Rehabilitation and Social 
Improvement that grants for "Special Needs" under this new policy 
will be cost shared on the same basis as the regular social 
allowance* 

RECOMMENDATION; 

THAT City Council approve the November 9*, 1972 policy Directive 
of The Honourable Minister of Rehabilitation & Social Improvement 
on the understanding that expenditures incurred by the City of 
Vancouver for this purpose will be cost shared on the same basis 
as the regular social allowance, recognizing the likelihood of 
wider interpretation of "Special Needs" •** 

TjOUR BOARS RECOMMENDS that the foregoing report of the Director of 
Welfare and Rehabilitation be approved* ' 


MOVED by Alderman Bird, 

THAT the recommendation of the Board of Administration, con- 
tained in the foregoing report, be approved. 

- CARRIED. 


I . Report of Standing Committee on Planning 
and Development 

MOVED by Alderman Bird, 

THAT the report of the Standing Committee on Planning and 
Development, dated November 23, 1972, be adopted. 


- CARRIED. 
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COMMITTEE OF THE WHOLE 


MOVED by Alderman Calder, 

THAT the Committee of the Whole rise and report. 


- CARRIED. 


MOVED by Alderman Calder, 
SECONDED by Alderman Broome, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED. 

BY-LAWS 

1. BY-LAW TO AMEND BY-LAW No. 3575, BEING THE 
ZONING AND DEVELOPMENT BY-LAW (S/W corner 
of 33rd Avenue and Heather Street - 
R.C.M.P. Headquarters) 

MOVED by Aid. Wilson, 
SECONDED by Aid. Sweeney, 

THAT leave be given to introduce a By-law to amend By-law 
No. 3575, being the Zoning and Development By-law, and the By-law 
be read a first time. 

- CARRIED 

MOVED by Aid. Wilson, 
SECONDED by Aid. Sweeney, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Wilson. 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in 
the Chair. 

- CARRIED 

MOVED by Aid. Hardwick, 

THAT the Committee rise without reporting and ask leave to 
sit again. 

- LOST 

A recorded vote was requested. The record, therefore, is as 
follows : 

FOR THE MOTION AGAINST THE MOTION 

Alderman Hardwick Alderman Broome 

Alderman Rankin Alderman Adams 

Alderman Linnell His Worship the Mayor 

Alderman Calder Alderman Bird 

Alderman Phillips Alderman Wilson 

Alderman Sweeney 

The motion was declared lost. 

MOVED by Aid. Wilson, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 


cont 'd , 
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BY-LAWS (cont'd) 

By-law to amend By-law No. 3575 
(S/W corner 33rd and Heather) 
continued : 


MOVED by Aid. Wilson, 
SECONDED by Aid. Sweeney, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Wilson, 
SECONDED by Aid. Sweeney, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED 

(The By-law received three readings) 

2. BY-LAW TO AMEND BY-LAW No. 3575, BEING THE 
ZONING AND DEVELOPMENT BY-LAW (S/E Sector, 
area south of 49th Avenue and East of Tyne Street ) 

MOVED by Aid. Wilson, 
SECONDED by Aid. Bird, 

THAT leave be given to introduce a By-law to amend By-law 
No. 3575, being the Zoning and Development By-law, and the By-law 
be read a first time. 

- CARRIED 

MOVED by Aid. Wilson, 
SECONDED by Aid. Bird, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Aid. Wilson, 
SECONDED by Aid. Bird, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, His Worship the Mayor in the 
Chair . 

- CARRIED 

MOVED by Aid. Hardwick, 

THAT the Committee rise without reporting and ask leave to 
sit again. 

- CARRIED 

(Leave to sit again was granted) 


MOVED by Aid. Hardwick, 

THAT the Board of Administration report to Council the details 
of height and density provisions previously approved by Council 
resolution affecting this particular application for whatever further 
action the Council may consider advisable on this matter when next 
considering this By-law. 

- CARRIED 


3. BY-LAW TO AMEND BY-LAW No. 4017, BEING THE 
BOARD OF ADMINISTRATION BY-LAW 

MOVED by Alderman Broome, 
SECONDED by Alderman Calder, 

THAT leave be given to introduce a By-law to amend By-law 
No. 4017 being the Board of Administration By-law, and the By-law 
be read a first time. 

- CARRIED 


cont 'd 
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BY-LAWS (cont'd) 

By-law to Amend By-law No. 4017 
continued : 


MOVED by Alderman Broome, 
SECONDED by Alderman Calder, 

THAT the By-law be read a second time. 

- CARRIED. 

MOVED by Alderman Broome, 
SECONDED by Alderman Calder, 

THAT Council do resolve itself into Committee of the Whole 
to consider and report on the By-law, His Worship the 
Mayor in the Chair. 

- carriedT 

MOVED by Alderman Broome, 

THAT the Committee of the Whole rise and report. 

- CARRIED. 

The Committee then rose and reported the By-law complete. 

MOVED by Alderman Broome, 
SECONDED by Alderman Calder, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED. 

MOVED by Alderman Broome, 
SECONDED by Alderman Calder, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED. 

(The By-law received three readings.) 

MOTIONS 

1. Acceptance of Tenders to 
the Value of $50,000 

MOVED by Aid. Rankin, 
SECONDED by Aid. Wilson, 

THAT notwithstanding subclauses (iii) and 
(iv) of clause (n) of subsection (1) of section 6 of the Board 
of Administration By-law, the Purchasing Agent and the Depart- 
ment Head concerned shall have power to accept tenders for 
goods and services to a value of $50,000 in each case where 
the tender is the low bid to meet specifications and, where 
legally required, to execute such contracts and cause the seal 
of the City to be affixed thereto; 


cent 'd 
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MOTIONS (cont'd) 

Acceptance of Tenders 

to the Value of $50,000 (cont'd ) 

PROVIDED that the Purchasing Agent and the Department 
Head concerned shall take cognizance of the 5% allowance with 
respect to local content as provided in the Board of Administra- 
tion By-law; 

AND FURTHER PROVIDED the Purchasing Agent shall report 
periodically to Council on those items awarded as herein set out. 

- CARRIED BY THE 
REQUIRED MAJORITY 

2. Closing Lanes for Magee High School 
(45th Avenue and Maple Street) 

MOVED by Aid. Rankin, 
SECONDED by Aid. Wilson, 
THAT WHEREAS, 

1. The City of Vancouver is the owner of all the streets and 
lanes lying within the limits of the City of Vancouver; 

2. The lots and lanes comprising Maple Grove School and 
Magee High School sites have not been consolidated; 

3. The lane south of 45th Avenue, east of Maple Street 
and the lane east of Maple Street, south of 45th Avenue, 
are surplus to the City's highway requirements; 


THEREFORE BE IT RESOLVED that the west 20 feet of Lot One 
(1) , Block Six (6) resubdivision of Block Two (2), District 
Lot Five Hundred and Twenty-Six (526), Plan 5164, established 
for lane filing 23097, be closed, and stopped up; and 

BE IT FURTHER RESOLVED that all that portion of lane dedicated 
by the deposit of Plan 4027, Block 5, outlined red, and all 
that portion of lane dedicated by the deposit of Plan 5164 
Block 6, (outlined green), ALL IN Block 2, District Lot 526, 
shown on plan prepared by A. Burhoe, B.C.L.S., dated June 
20th, 1972, and marginally numbered 6185, a print of which 
is hereunto annexed; be closed, stopped up, and 

BE IT FURTHER RESOLVED that all of the said closed lanes be 
conveyed to the Board of School Trustees of School District 
No. 39 (Vancouver) ; and the said closed lanes together with 
the abutting lands be subdivided into three parcels. 


- CARRIED 
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MOTIONS (cont'd) 

3, Rezoning: Both sides of Main Street 
from 33rd Avenue to 49th Avenue 


The following Notice of Motion was submitted by Alderman Wilson 
at the Council meeting on November 21, 1972, and seconded this day 
by Alderman Sweeney, 

MOVED by Aid, Wilson, 
SECONDED by Aid. Sweeney, 

THAT the Department of Planning and Civic Development review 
the zoning on both sides of Main Street from 33rd Avenue to 49th 
Avenue, giving consideration to rezoning some areas C-2 in order 
to permit small stores at ground level, with apartments above 
ground floor. 

- CARRIED 

In the consideration of this motion a letter was noted from 
Mr, N.S, Torget supporting the motion and forwarding a petition 
from property owners in the area of Main Street, 33rd Avenue to 
41st Avenue, 

(the motion was put and carried) 

4, CD-I By-law and Inclusion of Height, 
Density and other Related Matters 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Adams, 

THAT the Board of Administration report to Council on the 

ramifications of including height, density and other related 

matters as an integral part of CD-I By-laws. 

- CARRIED 


NOTICE OF MOTION 

1. Apartment Conversions to Condominiums 
Strata Title Act 


Alderman Rankin submitted the following Notice of Motion: 

MOVED by Alderman Rankin, 

THAT WHEREAS certain developers in the City of Vancouver are 
purchasing old and new apartment houses and inflating the prices 
by adding large amounts to the purchase price; 

AND WHEREAS many of these apartments are then being converted 
to condominiums under the Strata Title Act; 

AND WHEREAS no management contracts are in existence or 
certain terms of repayment set out; 

AND WHEREAS this type of change of use has many impacts on 
neighbourhoods which should be looked into; 

BE IT RESOLVED THAT City Council instruct the City Solicitor 
and Planning Department to see whether powers exist or are required 
under the zoning by-laws to make it mandatory for a public hearing 
to be held before such change of use can take place; 

AND BE IT FURTHER RESOLVED THAT the Minister of Municipal 
Affairs be contacted and advised that we request him to pass 
legislation under the Strata Title Act empowering his Department 
to have a veto on such conversion where necessary. 

(Notice) 

Notice was recognized by the Chair. 
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ENQUIRIES AND OTHER MATTERS 


Alderman Hardwick - 
Expropriation Hearing 
(Federal Government) : 
S/S River Bank re new 
Hudson Street Crossing 


enquired, in regard to the new Hudson 
Street Crossing, what interest the City 
should be showing in respect of the 
Federal Government expropriation hearing 
to be held December 4th in respect of 
expropriation of properties on the south 
side of the river bank. 


Commissioner Ryan advised the Board has 
pursued the matter and a City representa- 
tive will be in attendance. 


Alderman Wilson enquired respecting any 
representation regarding the provision 
for rapid transit on the crossing and 
was advised by Commissioner Ryan it was 
his understanding such representations 
would not be made at the hearing. 


The Council adjourned at approximately 12:20 p.m. 

*** 


The foregoing are Minutes of the Regular Council meeting 
of November 28, 1972, adopted on December 5, 1972. 
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BOARD OF ADMINISTRATION . . .(WORKS) 1 

November 2A, 1972 

The following is a report of the Board of Administration: - 

WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 

RECOMMENDATIONS: 

1. HilASE OF WATERLOT 6338. SOUTH FOOT OF MANITOBA STREET 

"In 1952 the City leased Waterlot 6338 for a 20-year period from 
the North Eraser Harbour Commissioners. This lease is about to expire. 
The City sublets the lease to the Greater Vancouver Sewerage and Drainage 
District who in turn have subleased to Westcoast Cellufibre Industries Ltd. 
The City and District retain their leases for utility purposes. 

I RECOMMEND that the City make application for renewal of the lease 
of Waterlot 6338 from the North Eraser Harbour Commissioners for a further 
20-year period and right of renewal. 

The lease to be subject to the right to sublease to the Greater 
Vancouver Sewerage and Drainage District who in turn may sublease to 
Western Cellufibre Industries Ltd." 

Your Board RECOMMENDS that the foregoing be approved. 


2. REDUCTION IN SCOPE - STREET LIGHTING LOCAL IMFROVEI^ENT PROJECT 

"On July 29, 1971, Council approved the installation of a street 
lighting local improvement project on the Initiative Principle for Alexander 
Street from Columbia Street to Heatley Street (Item 4., Court of Revision 
Schedule No. ^06). 

After approval of the project, interest was shown by property 
owners in a beautif ication project for a portion of the street. The 'Planain;: 
Department therefore, requested that the portion of the project from Columbia 
Street to Gore Avenue (within the Gastown area) be deferred. 

The lighting of the portion of Alexander Street from Gore Avenue to 
Heatley Street has been completed. 

I RECOMMEND that the project for the installation of street lighting 

on Alexander Street from Columbia Street to Heatley Street be reduced to 
Alexander Street from Gore Avenue to Heatley Street and that the appropriation 
for this project be reduced as follows: 

FROM TO 

(a) Property Owners' Share |8, 605.24. |5,86A.OO 

(b) City's Share $1,589.02 $1,173.00 

(c) Total Estimated Cost |10,104.::6 |''7,or/.00" 


Your Board RECOMMENDS that the foregoing report of the ClLy Engineer 
be adopted. 
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3. SEWER ex:tensiqn in lane west of finlay and south of 16th avenue 


"In order to facilitate the opening of the lane west of Finlay 
Street and north of l6th Avenue, it is necessary bo construct 330 feet of 
twin sewer. This sewer will provide lane drainage and sewer service for 
properties fronting on Commercial Drive and on Finlay Street which are too 
low to be served by the existing sewers on those streets. 

The estimated cost of this work is $10,000. 

I RECOMMEND that the foregoing work be authorized and t!iat the 
amount of $10,000 be taken from the 1972 Sewers Capital Account ' Miscellaneou 
Unallocated', Account Code 11.8/7906." 

Your Board RECOMMENDS that the foregoing be approved. 

4. INCLUSION OF PARK BOARD VEHICLES 
IN CITY RENTAL RATE SYSTEM 


The City Engineer reports as followsj 

"The Engineering Department operates a rental system for most 
of the City's major vehicles and pieces of equipment. An hourly charge 
is made for the time each unit operates; the hourly rental rate covers 
the cost of operation and maintenance, and includes a provision for re- 
placement of the vehicle. The replacement portion of the rental accumulates 
in a reserve over the vehicle's life to provide the funds required when 
the vehicle is due for replacement. Once the system is operating, budget 
funds are not required for replacement vehicles. 

As reported to Council previously, the inclusion of Park Board 
vehicles in this system has been under study since the Park Board and 
Engineering equipment-maintenance functions were combined. The Park 
Board has not operated on a replacement-collection system and, as a 
consequence, they have been unable to allocate sufficient funds to replace 
equipment as its mechanical condition required. Many units in the Park 
Board fleet are now well past their economic life. Maintenance costs are 
excessive and over 70 units will require replacement by the end of 1974. 

It would be advantageous for the City to include Park Board 
vehicles in the rental rate system. Budgetting would be simplified and 
fluctuations in Park Board expenditures due to varying replacement require- 
ments would be eliminated. Their fleet would be kept in proper operating 
condition without incurring excessive maintenance costs. With this end in 
mind. Park Board officials have been recording the equipment -use informa- 
tion required to place them on the plant account system as of August, 1972, 
for replacement purposes. On this basis, the Park Board would contribute 
approximately $50,000 toward replacement of their equipment for the period 
August - December, 1972, from their 1972 budgetted funds. With their 
present fleet, the annual replacement portion of the Park Board rentals is 
estimated at $124,000 (in 1972 dollars) thereafter. 

A detailed review of each significant piece ol I'ark Bt)ard 
equipment has been carried out by Engineering and Park Board staffs. They 
have developed a program for re-establishing the Park Board fleet condition 
at an economic level; some 'seed' money however, is required to initiate 
the program. 

a) switch from City-owned units to outside rental, as required, 
for relatively low-usage items (value - $30,000; about 5% of 
the total fleet value). 


cont 'd . 
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(WORKS) 


b) replace specified units in 1972, 1973, 1974 and 1975 with 
expenditures estimated below: 

1972 - $ 50,000 from 1972 Park Board Budget. 

1973 - $290,000 from Replacement Reserve plus 'seed* money. 

1974 - $150,000 from Replacement Reserve 

1975 - $115,000 from Replacement Reserve. 

(Note - these figures are all in 1972 dollars. 
Inflation will affect both purchase prices and 
replacement charges.) 

As noted above, this program cannot be carried out with the 
replacement funds which the Park Board will provide through the rental 
systea. The $290,000 expenditure in 1973 will exceed the replacement 
contribution of $124,000 by $166,000. This 'seed* money necessary to 
start the program can be financed from the City's Truck and Equipment 
Replacement Revolving Funds. After 1973, Park Board replacement 
contributions will approximately equal expenditures, and maintain the 
replacement fund. The City has used the Revolving Fund in the past to 
finance conversion to a shorter, more economic replacement period with 
its own equipment. 

The Director of Finance has reviewed this proposal and concurs 

with it. 

The City Engineer RECOMMENDS that:- 

A. Council authorize the inclusion of Park Board trucks and 
equipment within the rental system; 

B. Council approve the provision of $166,000 from the City's 
Truck and Equipment Replacement Revolving Fund for re- 
placement of Park Board equipment." 


Your Board RECOMMENDS the foregoing recommendation of the City 
Engineer be adopted. 

5, COMPUTERIZATION OF UNDERGROUND 
CABLE SPLICE DIAGRAMS 


I'he City Engineer rep'-'rts as follows: 

"'i'he 1971-76 Five-Year Ilan for Communications inc Hides funds co 
relocate the fire Alarm Center fron 535. Ca-abie Street to 312 Main 
Street and to combine fire and police dispatching in one Emergency 
Communication Center. Fire alarm bo:: changes have also been in- 
cluded In the Five-Year Plan. 

X- carry out these plans, extensive revisions will be roquirecl 
to the existing underground conuiiunicauion cable network including add- 
ing, new cables and rewiring of some e:cistin£ cable splices. iliis will 
require considerable desij^n time, with present methods. 

i'he existing record-keeping system for underground cables and 
splices is manual. As changes are made to the cable network, a 
draftsman is required to prepare new drawings or update old drawings. 
Considerable staff time is required to ensure that changes and notations 
are carried through the entire set of underground cable network drawings. 
With the major changes anticipated, updating these drawings quickly, 
while maintaining an adequate level of accuracy, will require more 
staff time than is presently available. 


cent 'd 
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Clause #5 continued: 


The Engineering Department has designed a system of computer pro- 
grams which can be used to reduce design time and assist in maintaining 
the communications network drawings. Computerization would be virtually 
the only practical method of recording the extensive changes that will 
be required when the Five- Year Flan is implemented, and will be less 
expensive than hiring additional draftsmen. However, City staff pro- 
graming time is not available to produce the programs. The Coordinator 
of Data Processing has suggested the programming be done by an outside 
firm. He estimates the cost of the program to be approximately $10,000. 

The Engineering Department has some budget funds ($2 ,900) available 
for this purpose. An additional $7,000, approximately, would be required 
to obtain outside progrfimming for this project. 

The Director of Finance advised that sufficient funds can be provided 
from Contingency Reserves. 

The City Engineer RECOMMENDS that $7,0JJ be allocated from Contin- 
gency Reserves to provide adequate funds for outside programming of 
this electrical network system." 

Your Board RECOMMENDS the above report of the City Engineer be 
approved. 

6. 1972 APPROPRIATION FOR TRIMMING 
TREES OBSTRUCTING STREET LIGHTS 


The City Engineer reports as follows: 

"The Park Board Included an Item for $10,000 In their 1972 Supplemental 
Revenue Budget for trimming trees which Interfere with street lighting. The 
Item was referred to the Electrical Division to substantiate and Initiate the 
request for the funds. 

In addition to the Park Board's normal program for pruning boulevard 
trees, approximately 500 trees are found each year which require special pruning 
of the lower branches to allow the light to be projected along roadways. The 
confllctlons occur because In the areas where there are boulevard trees there are 
usually five or six trees between the street lights, some of which extend well 
over the roadway, and It Is the policy not to remove a tree unless It Is located 
less than 15 feet away from a street light. The average cost of such trimming 
ranges from $20 - $25 per tree. 

During 1971, the Park Board spent $10,675 on this work. 

If this work Is approved, the Park Board can complete It during the 
current budget period. 

The Comptroller of Accounts advises that If the work Is approved, money 
can be provided from the Contingency Reserve. 

I RECOMMEND that the sum of tlO,000 be provided from the Contingency 
Reserve and that I be authorized to trim the trees- >whlch Interfere with the 
street lighting." 

Your Board RECOMMENDS that the foregoing report of the City Engineer 
be adopted. 
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7. TENDER No. 46-72-2: SUPPLY AND 
DELIVERY OF WATERWORKS AND SEWERS 
GREY IRON CASTINGS 


The City Engineer and City Purchasing Agent report as 
follows : 

"Tenders for the above were opened by your Board on 
October 23, 1972 and referred to the City Engineer and Purchasing 
Agent for report. The working tabulation is on file in the 
Purchasing Agent's Office. 

The Federal Sales Tax is included in the total estimated 
prices for Waterworks Castings and excluded from the total 
estimated prices for Sewer Castings because the City of Vancouver 
is exempt . 

We recommend acceptance of the following low bids for a 
24-month contract. The 5% B.C. Provincial Sales Tax is in 
addition to all prices shown. 


SCHEDULE I - WATERWORKS CASTINGS 
Central Stores 

Stock Numbers Estimated Total Cost 

65-273 Series for a 12-Month Period 


4005, 4575, 5143, ' $13,406.23 

3437, 2868, 2298, 

1720, 7909, 7750, 

II59 Frame, II59 Cover, 

5713, 6281. 

5754, 0581, OOII $11,375.00 


Name of Firm Item # 


McLean & Powell Iron Works 13 


Associated Foundry Ltd. 3 


SCHEDULE II - SEWER CASTINGS 

70-059 Series 

Dobney Foundry Ltd. 4 0300 and 2300, 

0880, II75, 4070. $44,815.00 

Mainland Foundry Ltd. 4 1464, 1753, 2041, 

2629 and 2918. $66,911.80 

Associated Foundry Ltd. 1 0599 $ 4,950.00 

Estimated total of awards for both 

Waterworks and Sewer Castings - $282,916.06 


When Council has made the award, contracts will be prepared 
to the satisfaction of Corporation Counsel and signed by your 
Board . " 


Your Board RECOMMENDS that the recommendation of the City 
Engineer and Purchasing Agent be approved. 
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8. LEFT TURN BAYS ON 2ND AVENUE AT 
QUEBEC STREET AND MAIN STREET AT 
TERMINAL AVENUE 


The City Engineer reports as follows: 

" Gonstraction of the Columbia- Quebec Connector is scheduled for 
1973 and because of the resultant changes and modifications to the street 
system, left turn channelization bays will be required as follows: 

1. On 2nd Avenue at Qaebec Street 

In order for the Columbia-Quebec Connector to provide an alternate 
route to Main Street, part of the heavy eastbound to northbound left-turn 
movement taking place at 2nd Avenue and Main Street should take place at 2nd 
Avenue and Quebec Street, Therefore, a left-turn bay shoid-d be constructed 
to insure the left-turning vehicles do not delay the heavy eastbound through 
volumes. 

Pi ^ M^JJ^ Street at Terminal Avenue 

On Main Street at Terminal Avenue the present loop for southbound 
traffic turning onto Terminal Aveniae will be cut off by the extension of 
Terminal Avenue to the Columbia-Quebec Connector, Left-txmi bays will be 
required on Main Street to replace this left turning facility for which there 
is a very heavy demand. 

The estimated construction cost of these projects is $155,000. 
Funds are available for this work in the 1972 Streets Capital Budget, Account 
Code Number 148/792^^ 'Provision for Left Turn Bays - Unallocated* . 

I RECOMMEND that: 

The City Engineer be authorized to construct left-turn bays on 2nd 
Avenue at QuBbec Street and Main Street at Tenninal Avenue. Funds in the 
amount of $155,000 be appropriated from Account No. 143/7924 ^Provisions for 
Left Turn Bays - Unallocated' 

Your Board BECCMMENDS that the foregoing report of the City 
Engineer be adopted. 


FOR COUNCIL ACTION SEE PA6E{S) ...i?-^:^ 
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SOCIAL SERVICE AND HEALTH MATTERS 


CONSIDERATION 


1, Recovery of Additional Inspection Costs 

Imposed on The City by Provincial Legislation 
Related to Commimity Care Facilties 


Your Board has received the following report from the Director of Finance, 
Director of Permits & Licenses, and the City Medical Health Officer, for Council's 
considerat ion. 

"Background 

On August 29, 1972, Council approved a report of the Medical Health Officer 
regarding the increased staff necessary to fulfill the City's obligations under 
the new Community Care Fac i I i t I es Licensing Act. The cost to the City in annual 
operating costs was estimated to be $48,600 with the expectation that one-half 
of this amount is eligible under CAP cost sharing. The required work included 
evaluation of initial suitability, investigation of complaints, regular review of 
every facility as to its total service, manner of operation, etc. 

There is also the long-standing requirement for physical inspections (fire, 
electrical, building, plumbing, etc.) that have to be performed initially but 
any requirement for continuing inspections will not be known until the new 
Regulations have been published. The Department of Permits and Licenses and 
Health Department are also currently performing a preliminary 'determination 
of physical work requ i red ' when requested to do so by the Provincial Government 
who in turn have received a request from a potential operator of a community 
care facility. If this shows that physical modification work is required then 
a permit is issued, thereby recovering any inspection costs related to that permit 
but the costs of the original examination are not recovered, and we cannot make a 
charge for this preliminary inspection because it is required under the Act (see 
next section). This circumstance is not new but has existed for many years. 

Possibility of recovering the additional costs 

The Minister of Rehabilitation and Social Improvement has agreed in writing to 
contribute an additional 25% of the gross cost thus reducing the City's costs to 
approximately $12,000. 

The additional inspection work now required is under the authority of a 
Provincial Act and not a City bylaw, therefore, unless the Act specifies that we 
may render a charge, we may not do so. The Province is highly unlikely to change 
the Act to allow the City to charge a fee because of the nature of many of the 
facilities involved, i.e. charitable, non-profit, performing a community service, 
etc. 

The other option, that of increasing the City of Vancouver license fee, is 
only available to us for some of the facilities, i.e. those that are operated as 
businesses and are therefore subject to our License Bylaw. For example, the chief 
category of facilities containing licensed operations is that of Personal Care 
Homes. Of some 122 existing 85 are licensed and produce license revenue of some 
$2,848 per year or close to an average of $35 each per year. Of the remaining 
approximate 145 facilities dealt with under the Community Care Facilities Licensing 
Act very few are licensed and produce little revenue. Examples are neighbourhood 
day care centers, kindergartens, etc. 

For Counci I Cons i der^t i nn 

1. Does Council wish to raise the license fees of commercial Personal Care Homes, 
and any other facilities currently licensed and if so, to what degree? 

2. Council may wish to make further representations to the Provincial Government 
to have the inspect ional responsibility for Community Care Facilities rdverl 
back to the Provincial Government as applied under the old Act." 

Your Board submits the above report of the Director of Finance, 
Director of Permits & Licenses, and the City Medical Health Officer 
for Council's CONSIDERATION. 


fOB COUNCR ACTION SEE PAfiE(S) ..£±, 


Board of Administration, November 24, 1972 


35/ 

331 I A" 3 I 

. . . (Harbours i; 


HARBOURS AND PARKS MATTERS 

RECOMKENDATION 

1. Installation of Fish Hatchery Complex on 
Capilano Canyon Park 


The Corporation Counsel reports as follows: 

"In May of 197 the Resource Development Branch of the 
Federal Department of Fisheries and Forestry advised the 
Board of Parks and Public Recreation of its feasibility 
study on the construction of a coho salmon hatchery on the 
Capilano River North of the existing fishway and holding 
pools in the Capilano Canyon Park area. The scheme en- 
visaged the leasing for 99 years of a parcel of 5.23 acres 
for the hatchery complex and an easement of an area of 
.526 acres in extent leading thereto for the installation 
of underground public utilities. The rental is nominal but 
the Crown will provide displays and viewing facilities as 
well as restrooms for the public. These facilities will 
be open to the public for each day of the week from 8:00 
a.m. to one hour after sunset. The Crown has agreed to make 
a grant of §50,000.00 to apply on the cost of improving the 
access road leading to the complex and to contribute one- 
third of the annual cost of maintaining it. All work will 
be performed to preserve a park- like appearance and plans 
and specifications for buildings and other facilities are 
subject to the approval of the Superintendent of Parks. 
Approval in principle of the construction of the hatchery 
complex was given by the Park Board on June 22, 1970 and for 
the public utility easement on February 8, 1971. 

A covering agreement between the Crown, the City and the 
Park Board has now been prepared and is now ready for exe- 
cution. 

Recommended that His Worship the Mayor and the City Clerk 
be authorized to execute the said agreement on behalf of 
the City." 

Your Board RECOMMENDS the foregoing reconunendation of the Corpora- 
tion Counsel be adopted. 


TOR COUNCIL ACTION SEE PACE(S) 
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(BUILDING - 1) 


BUILDING AND PLANNING MATTERS 


INFORMATION & RECOMMENDATION 


1. Work Position - Zoning Section 
and Zoning Planner's Division 

The Director of Permits and Licenses and the Director of Planning 
and civic Development report as follows : 


" DELAYS IN PROCESSING DEVELOPMENT PERMIT APPLICATIONS 
AND REZONING MATTERS 

A combination of an unusual number of major developments 
seeking simultaneous approval; residual effects of the 
Civic Strike; increased zoning activity, growing public 
interest in development matters and other related matters 
have resulted in general work delays in the Zoning Section 
of the Department of Permits & Licenses and the Zoning 
Planner's Division of the Department of Planning & Civic 
Development . 

This joint report is to advise City Council of such 
delays, what is being done, and establish priorities. 

DEVELOPMENT PERMITS 

• 

The processing of Development Permit applications is 
basically the responsibility of the Department of Permits 
& Licenses, acting for the Director of Planning & Civic 
Development. 

The Director of Permits & Licenses advises that:- 


Overall Position 


A large number of applications are processed without 
unreasonable delay, both 'outright* and 'conditional use.* 

E.G. Total number of Development Permit 
Applications received the past two 
months ending November 3, 1972 

Niamber processed and issued or 

applicant advised of further 

information, plan correction 

etc. required. 321 

Number not completed processing 48 

In order to complete and maintain the processing of the 
majority of applications, work has fallen into arrears 
on letters, reports to Council etc. and the processing 
of certain development permit applications. 

Outstanding Ma lor or Complex Development Permit Applications 

Several development permit applications of varying complexity 
all urgently require completion of processing. The process- 
ing of these applications within a required period of time 
has been beyond the normal staff resources of the affected 
sections of the Department of Permits & Licenses and the 
Department of Planning and Civic Development and the 
ensuing delays have been causing serious concern to most 
of the applicants. 


cent 'd. 
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Applications include :- 

(a) Vancouver Centre 

(Famous Players/Birks/Bank of Nova Scotia) 

Date of Application: March 2nd, 1972 
Date of Submission of 
last required 

information: September/October 10, 1972 

(b) X-Kalay (S.E. Marine Drive) 

Date of Application: December 7, 1971 

Date of Submission of 
last required 

information: September/October 2, 1972 

(c) B.C. Cancer Institute (Heather Street and West 10th Ave.) 

Date of Application: September 15, 1972 

Date of Submission of 
last required 

information: September 15, 1972 

(d) Additions etc. to Vancouver Square 
(Old Eaton Building) 

Date of Application: December 31, 1971 

Date of Submission of 
last required 

information: October 3, 1972 * COMPLETED 

(e) Arbutus Village 
(King Edward Avenue) 

Date of Application: September 22, 1972. 

Date of Submission of 
last required 

information: October 3, 1972 * COMPLETED 

(f) Shaughnessy Place 
Tovmhouse/Apartment 

West Side of Botanical Gardens 

Date of Application: September 11, 1972 

Date of Submission of 
last required 

information: October 12, 1972 * COMPLETED 

(g) Shannon Estate 
(Austin Taylor Property) 

Date of Application: September 21, 1972 

Date of Submission of 
last required 

information: October 30, 1972 * COMPLETED 

(h) B.C. Telephone (Addition) 

Date of Application: September 20, 1972 

Date of Submission of 
last required 

information: October 23, 1972 

(i) Christ Church Cathedral 
Georgia/Bur rard 

Date of Application: October 11, 1972 


cont'd . 
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Proposed Immediate Solution to Development Permit 
Problems 


To provide for the immediate problem of processing and finalizing 
these development permit applications, the Zoning Section staff 
of the Department of Permits & Licenses is now processing these 
applications with complete priority. 

This means delay with othcrwork of the Zoning Section, including 
the processing of some more recent development permit applications, 
answers to public enquiries, etc. 

With agreement of the Director of Planning and Civic Development, 
the Zoning Section of the Department of Permits & Licenses 
have been instructed as to priorities in completion of the 
current work programme - as outlined in this report. The 
instructions recognize that the present peak load is well 
above present staff capacity. 

There are also delays in providing assistance for the Planning 
Department to enable the Zoning Planner to complete reports 
etc. for City Council. 

To overcome these immediate problems, the Department of 
Permits & Licenses is using existing funds to employ 
temporary help for plan checking, and overtime as possible. 

Overtime funds appear adequate until December 31, 1972 but 
further additional funds will be required for temporary help. 

ZONING MATTERS 

Work regarding zoning matters is the responsibility of the 
Director of Planning & Civic Development, usually through the 
Zoning Planner's Division. 

The Director of Planning and Civic Development advises that: - 

Council should be aware that there are a number of reports 
outstanding to Council dealing with development permits which 
have already been processed. There are also outstanding 
reports on rezoning applications which require completion 
of the three readings of the amending bylaw. These must be 
completed before the end of 1972 because of the likelihood 
that a quorum of the original Council at the Public Hearing 
will not be available in 1973. Plan checking is involved 
in some of these items. A review of these additional 
items is being prepared to establish further priorities, 
which will be referred to Council at their next meeting. 

LONGER TERM MEASURES 

A report will soon be submitted to Council recommending changes in 
procedure and suggested adjustments in organization of tlie two 
departments with required staff changes to establish better 
administrative procedure between the Zoning Section of the Department 
of Permits & Licenses and the Zoning Planner's Division of the 
Planning Department. The recommended changes neverthless will 
still not provide for peak conditions when for one reason or another 
the workload rises far above the average level and special measures 
are necessary. " 


cont 'd. 
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Clause No. 1 continued 


Your Board submits the foregoing report of the Director of Permits 
and Licenses and the Director of Planning and Civic Development 
to Council for INFOR^IATION and RECOMMENDS that: 

the report of the Director of Permits and Licenses and 
the Director of Planning and Civic Development be 
received. 

unless City Council wish different priorities, the work 
priorities outlined in this report be approved. 

that the Director of Planning and Civic Development and 
the Director of Permits and Licenses submit a further 
report to the next meeting of Council on priorities that 
must be met before the end of 1972. 

Council should be aware that the Director of Permits 
and Licenses may be requesting extra funds for temporary 
help to assist in plan checking in the Zoning Section. 

RE COMMEN DAT I ON S 

2. Development Permit Applications No. 60559 
and 60590 at Variance with Proposed West 
End Zoning 

The Director of Planning and Civic Development reports as follows: 
" Background 

Council, on November 7, 1972 resolved: 

'THAT development permit applications in this West End area, 
submitted subsequent to October 31, 1972, be brought to the 
Council for consideration. ' 

The recommendations of the Technical Planning Board and the City 
Planning Commission upon these zoning proposals and the setting oi 
a public hearing are exoected to be the sub jcct of a separate 
Board of Administration report to Council. 


Development Permit Application No. 60559 

This development permit application for 1339 Burnaby Street was 
submitted November 6, 1972. Information supplied by the applicant 
indicates that it is for an apartment building embodying: 


Floor space ratio 3.1^9 

Height (storeys) 11 

Units 38 

Site area 66' x 131' 

(8,600 sq. ft. approx.) 

Dcvelopmcn t Permit Application No. 60590 


This development permit application for 1355 Harwood Street 
was submitted November 9, 1972. Information supplied by the 
applicant indicates that it is for an apartment building 
embodying: > 


Floor space ratio 
Height (storeys) 
Unit s 
Site area 


3.^118 

18 

132 

198' X 131' 

(26,000 sq. ft. approx.) 
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Clause No. 2 continued 


As such both applications are contrary to the proposed new 
zoning which is intended to implement a maximum floor space 
ratio of 2.9 in this location and should be withheld under 
the thirty plus sixty day provisions of Section 570 of the 
Vancouver Charter. Council is reminded that under these 
provisions the owners of the land involved are entitled to 
compensation if the proposed new zoning is not adopted by 
Council within this period. 

Recommendation 

The Director of Planning and Civic Development Recommends: 


'THAT Development Permit Applications No. 60559 and 
No. 60590 be withheld by Council under the provision 
of Section 570 of the Vancouver Charter pending the 
adoption of revised zoning regulations. 

THAT the applicants be notified. ' " 


Your Board RECOMMENDS that the report of the Director of Planning 
and Civic Development be approved. 


3. Illegal Suites - Proposed 
Extension of Removal Dates 

The Director of Planning and Civic Development and the City 
Building Inspector report as follows: 

" BACKGROUND 

In 1959 the City Council adopted a policy aimed at requiring the 
removal of all illegal suites from (RS-1) One-Family Dwelling 
Districts over a 10-year period, terminating in 1970. 

Because of a continuing critical housing situation. City Council, 
on January 7, 19 71, resolved as follows: 

' (1) The December 31 1969 and December 31 1970 expiry dates 

for development permits for illegal suites in (RS-1) areas 
be renewed upon application for a new development permit 
to December 31, 1972. 

(2) The expiry dates for development permits in "other than 
(RS-1) Districts" be renewed upon application for a 
development permit to December 31 1972, where a satis- 
factory standard of accommodation is provided with respect 
to such items as ceiling height, plumbing, and general 
suitability. ' 

PRESENT SITUATION 

According to the statistics given in the June 1972 Apartment 
Vacancy Survey undertaken by the Central Mortgage and Housing 
Corporation, the apartment vacancy rate in Metropolitan Vancouver 
in June 1972 was 2.4 percent. This is a very low figure - well 
below June, 1971. It should be noted that June vacancies ore normally 
higher than in December. In general, vacancy rates are lower in 
the City of Vancouver than in the suburbs, highest for one-bedroom 
units, and higher in units completed in 1971 than the over-all 
averages . 

The following table in the survey report gives the over-all vacancy 
rate (i.e. all types of apartments) for the years in which surveys 
have been conducted. 


Vancouver City % 


June Dec . 


1963 
1964 
1965 
1966 
1967 
1968 
1969 


3.7 
4.3 
4.1 
1.6 
1.0 
1.1 


0.8 0.7 


cont 'd . . . . 


Board of Administration, November 24, 1972 . . . (BUILDING - 6) 

Clause No. 3 continued Vancouver City % 

June Dec. 

1970 2.1 1.7 

1971 3.7 2.1 

1972 1.9 

Source: CMHC Apartment Vacancy Rate Survey 

- June, 1972 

In summary," the critical situation in 1969 which gave rise to the 
extension of the moratorium by City Council until December, 1972, did 
improve somewhat in 1970 and 1971, but has again deteriorated for 1972 
and the June rate now stands at about half the 1963 rate. It must 
be assumed that the December rate (not yet available) will be less 
than the 1.9 June rate. 

The 1972 vacancy rates for the City of Vancouver, broken down into 
various types of suites, are given as follows: 

One- Two- Three- 

All Types Bachelor Bedroom Bedroom Bedroom 

1.9% 1.5% 2.1% 1.4% 0.2% 

Source: CMHC Apartment Vacancy Rate Survey - June, 1972. 
SUMMARY 

There is no doubt that the existing illegal suites do provide a 
much-needed accommodation and it would appear that with vacancy rates 
as low as they are in Vancouver, the elimination of same at this time 
would be difficult to justify. Because any renewal is by application 
only, leading to inspection, your officials feel that the situation as 
regards illegal suites is reasonably under control. 

However, there is no change in the circumstances which led to the 
original program as a method of maintaining the quality of the single- 
family residential areas. It is not suggested, therefore, that there 
should be any change in the long-range policy eventually to complete 
the removal program . 

Nevertheless , in view of the low vacancy rate and apparent shortage 
of low-cost housing, it is suggested that a further extension on the 
removal dates should be granted at this time for a period of two years . 
This would still re-affirm Council's policy to eventually eliminate 
all illegal dwelling units in (RS-1) Districts. 

It should also be noted that Council, on December 7, 1971, adopted 
recommendations of the Standing Committee on Health and Welfare of 
November 25, 1971, including the following: 

' (d) THAT the Planning Department and the Department of Permits 
and Licenses in consultation with the Department of Social 
Planning/Community Development report to Council as soon as 
possible in 1972 on additional methods of increasing the 
cunount of housing stock availcible to senior citizens in 
RS-1 one-family areas. This report to consider extending 
the hardship procedures to permit self-contained suites for 
single-family dwellings where these are required for citizens 
over 65 years of age as well as amendment of the Bylaw and 
Charter, if necessary, so as to permit self-contained suites 
within one-family dwellings in RS-1 districts for persons 
over 65 years of age. 

FURTHER THAT consideration be given to instituting this on 
an area basis.' 

This is being studied for a further report. 

It is estimated that this will involve approximately 3 
man-months of Planning Department staff time and because of more urgent 
demands, this matter has not been given high priority. Considerable staff 
time will also be required from the Department of Permits & Licenses. 

It should be noted that there is a letter on file with the City Clerk 

dated October 27,1972 from Mr. L.W.Bendle of Morin, Beadle & Co. , 

Barristers & Solicitors, stating that he acts folr property owners in the 

city of Vancouver and requesting that he may receive a copy of this 

report in order that ho may assess whether or not ho mny wish to npnonr 

before Council on this matter on behalf of his clients. It i.i aJao uiulor- 

stood that the Northwest Point Grey Homo Owners' Assocn. and the V.'ost 

^^^^ Civic Assocn. may bo considering making a submission on this 
matter. 
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There may be other organizations who, if made aware that this matter was 
to be considered by Council, would wish to do lih£wise. 

RECOMMENDATIONS 

The Director of Planning and Civic Development, and the City 
Building Inspector recommend that: 

(1) The December 31, 1972 expiry dates for development 
permits for illegal suites in (RS-1) areas be renewed 
upon application for a new development permit to 
December 31, 1974. 

(2) The expiry dates for development permits in 'other than 
(RS-1) Districts' be renewed upon application for a 
development permit to December 31, 1974, where a 
satisfactory standard of accommodation is provided with 
respect to such items as ceiling height, plumbing, and 
general suitability." 

Your Board RECOMMENDS that the above recommendation of the Director 
of Planning and Civic Development and of the City Building 
Inspector be approved. 

(Circulated for the information of Council are copies of 
a letter from the Apartment and Lodging House Association 
dated May 31, 1972.) 

DELEGATION REQUEST: West Point Grey Civic 

Association 


FOR COUNCIL ACTION SEE PAfiE(S) 


A- 7 


Board of Administration, November 24, 1972 (FINANCE - 1) 


FINANCE MATTERS 


CONSIDERATION 

1. Luncheon - 1973 Criminal Intelligence Conference (Western) 
Hosted by Vancouver Police Department 

The City Clerk reports as follows: 

"In a letter dated November 1, 1972, Chief Constable J. R. Fisk 
I advises that the Vancouver Police Department will be hosting the 
; 19 73 Criminal Intelligence Conference (Western) to be held on 
April 16, 17, and 18, 1973 at the Sheraton Plaza 500, and requests 
the City host a luncheon for an estimated 50 delegates and guests 
at a cost of approximately $175.00." 

Your Board suggests that if Council approves the request of 
I the Chief Constable to host this luncheon, the estimated cost of 
$175.00 be charged to the Police Department budget appropriation 
for Conferences, ($2,650 provided for 1972). 

This is the normal procedure for dealing with these types of 
requests from other Civic Departments. 

Your Board submits the foregoing for the CONSIDERATION of 
Council. 


RECOMMENDATION S 

2. Acceptance of Tenders for Goods and Services 

The Corporation Counsel submits the following report: 

"On October 24, 1972, Council approved the recommendation of 
the General Purposes Committee in respect of approval of tenders. 
The attached amendment to the Board of Administration By-law and 
the attached Resolution are required to implement these recommendations. 

It should be noted the Resolution requires a two-thirds majority 
of Council." 

Your Board RECOMMENDS the foregoing report of the Corporation 
Counsel be received and the by-law and formal" resolution be considered 
by Council later this day. 


3. Vancouver City Planning Commission - Clerk Steno III position 

City Council at its meeting of August 1st, 1972, adopted the 
recommendations of the Board of Administration concerning 
the operation of the City Planning Commission. The recommendations 
approved included: "the appointment of a temporary Clerk 
Stenographer to the Planning and Civic Development Department 
until the completion of the review of clerical services." 

On August 15th, 1972, City Council received the report on the 
Planning and Civic Development Department Clerical Services 
in which it was noted that the temporary position of Clerk 
Stenographer III had been established to provide stenographic 
service for the Vancouver City Planning Commission. City 
Council adopted the recommendation that: "the position be 
reviewed and reported on before December 31st, 1972 by the 
Director of Personnel Services and the Administrative Analyst." 


Cont'd 
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The Administrative Analyst has now completed a review of the 
duties of the position and reports as follows: 

"In an eight day working period, ending on November 3rd, 1972 
the incumbent of the temporary Clerk Stenographer III 
position took part in a work study program wherein a time 
sheet was kept by the employee each day indicating the time 
spent on each work element and attached to each time sheet a copy 
of all the material produced during the day. 

A summary of the duties undertaken and the percentage of 
available work time spent on each work element is shown below: 

% of available 
work time 


Attending V.C.P.C. meetings 9 

Typing - minutes, letters etc. 37 

- for Planning Dept. 2 

Duplicate, Xerox, Issue Minutes 11 

Receiving Dictation 5 

Clerical Work 8 

Telephone In/Out 8 

Filing 6 

Other Duties 14 


Total work time avaible % 100 


The amount of material typed during the period was as follows: 

Dictated by Commission Chairman 125 lines 

" by Commission Secretary 848 " 

Received from other sources 159 " 

Minutes - recorded at meetings 727 " 


Total typed during study period 1859 lines 


Lines typed per hour 84 


Results of the study have been reviewed with the Chairman and 
Secretary of the Vancouver City Planning Commission and with the 
Administrative Officer of the Planning and Civic Development 
Department. 

Recommendations 

As Administrative Analyst I recommend that: 

A. A permanent position of Clerk Stenographer be established 
in the Planning and Civic Development Department (estimated 
salary cost at 1973 rates $7908) . 

B. The incumbent of the position be assigned the full time duty 
of providing stenographic service for the Vancouver City 
Planning Commission. 

C. The Planning and Civic Development Department provide for 
vacation relief and substitution in the event of other 
absences of the incumbent of the position. 

D. The Board of Administration be authorized to approve the 
classification of the position recommended by the Director 
of Personnel Services, in accordance with Council resolution 
of July 22nd, 1969. 


Cont'd 


i Board of Administration, November 24, 1972 (FINANCE - 3) 


! CLAUSE NO. 3 (continued) 


This report has been discussed with the Business Manager of the 
Municipal and Regional Employees' Union. He concurs herein. 

YOUR BOARD RECOMMENDS 

that the recommendations of the Administrative Analyst 
be adopted. 


4. Request for Additional Court Officer I - Police Department 

The following report has been received from the Administrative 
Analyst: 

"Item 10 of the 1972 Supplemental Estimates requested an 
additional Civilian Court Officer. This item was deleted 
by the Standing Committee on Finance of April 6th, 197 2, 
with a recommendation that this be referred to the Administrative 
Analyst for report back to Council through the Police Commission 
after reviewing the matter. I now report as follows: 

A. Currently Established Positions - Court Officers & Liaison 

Officers 



475 Main 

312 Main 

Total 

Sergeants 


2 

2 

Civilian Court Officers 

4 

3 

7 

Corporals 

1 

1 

2 

Police Constables 

1 

8 

9 

Patrol Pool 


3 

3 

Dockman and Wagon Drivers 


2 

2 
25 


Replacements for vacancies are obtained from the Patrol 
Division . 

B. Work Load 

The cases awaiting trial before the Courts continue to 
increase in numbers as demonstrated by the following 
table: 

Date Net Increase Total 


October 6, 1972 - 1,837 

October 13, 1972 73 1,910 

October 20, 1972 35 1,945 

October 27, 1972 3 1,948 

November 3, 1972 68 2,016 


In the week of October 27th, 370 new cases were recorded 
and 367 disposed of. In the week of November 3rd, 360 
new cases were recorded and 292 were disposed of. Of the 
total outstanding cases on November 3rd, 1,410 were Criminal 
and Traffic offences and 606 were Federal prosecutions for 
Drug offences. 

Additional to the number of cases above, 107 cases were dealt 
with by the Night Court in the week ended October 27th, and 
118 in the week ended November 3rd. 


Cont'd 
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C LAUSE NO. 4 (continued) 

The District Judge, to cope with the volume, has directed 
that Courts commence at 9.00 a.m. and continue into the 
late afternoon. 

All Courts sit daily. Court records show that on most 
days a minimum of nine courts sit morning and afternoon, 
in accordance with directions, and those not sitting 
have been adjourned because of unforeseen delays or 
because the Coroner's Court has been convened. 

In addition to the Courts held on Monday to Friday, each 
Saturday morning a Remand Court sits and requires the 
services of two Police Constables and a Wagon Driver. 

Court Room No. 2 is used as a Remand Court each morning 
and cases are transferred from that Court to other Courts 
as the morning progresses. For that reason two men are 
constantly assigned to this Court Room as Court Officers. 

The employees in the 25 positions noted above act as Court 
Officers and/or Liaison Officers. Liaison duty includes 
notification of witnesses. Police Constables, Defence Lawyers 
and others to ensure that all parties for any particular Trial 
are available. 

Among the special duty included in this work is the matter 
of serving papers to those persons charged with impaired 
driving. This particular duty is an onerous one as it 
requires identification of the Accused by the Officer serving 
the papers when the Trial occurs, which recently has been a 
matter of six months or more later. 

C. Staff Requirements 

The deployment of the Police Constables and Civilian 
Court Officers is as follows: 

Court Officers 

Police Sub Liaison 

Court Room Constables Civilians Total Officers Total 

312 Main 


#1 
2 
3 
4 
5 


2 
2 
2 
1 


1 
1 


2 
2 
2 
2 
1 


1 
2 
1 
1 
1 


3 
4 
3 
3 
2 


Coroner ' s ) 
Court Room) 
6 ) 

475 Main 


7 
8 
9 
10 
11 


Sergeants 


16 
2 


23 
2 


25 


cont ' d. 
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(FINANCE - 5) 


CLAUSE NO. 4 (continued) 

The additional position is requested for duty at 475 Main Street. 

The two Police Officers assigned to duty at 475 Main Street 
consist of one Corporal and one Police Constable. The 
Corporal is the Supervisor at that location, and in addition 
deals with all warrants for persons failing to appear, and 
: with all orders for transfers. The Corporal provides relief 

for all positions including relief on Saturday when required. 

Criminal offence cases are now being heard in Court 
Rooms at 475 Main Street in addition to the Traffic 
offence cases. 

i 

j Because of the continuing high level of cases, both 

Traffic and Criminal, the need to notify all persons and 
i to free a Police Constable for escort duties between 475 

i Main Street and the jail, it is recommended that an 

additional position be established. 

|D. Recommendation 

As Administrative Analyst, I recommend that an additional 

position of Civilian Court Officer be established 

effective upon adoption of this report by City Council. 

I further recommend that the position when established 

be classified by the Director of Personnel Services, and 

his recommendations be approved by the Board of Administration 

in accordance with City Council resolution of July 22, 1969. 

' The estimated cost for 1973 (at 1973 rates) including 

fringe benefits is $9,504. 

E. Adoption by Vancouver Board of Police Commissioners 

The above report was received by the Vancouver Board of 
Police Commissioners at their regular meeting on 
November 9, 1972. The Board adopted the recommendations 
j of the Administrative Analyst and recommend to City Council 

I that the position of Civilian Court Officer be established 

as recommended in the report." 


YOUR BOARD RECOMMENDS 

that the recommendation of the Vancouver Board of 
Police Commissioners be adopted and note that the 
Business Manager of the Vancouver Municipal and Regional 
Employees' Union has received a copy of the report and 
has agreed to a waiver of notice in accordance with 
section 10.7 of the agreement. 


5. Staff Requirements - False Creek Redevelopment Project 

The City Engineer reports as follows » 

"On October 3, 1972, Council received the 'False Creek Progress 
Report, September 1972' submitted by the Director of Planning and Civic 
Development. In this report, the Director of Planning requested a staff 
increase of 5 persons to meet the needs within his Department of the False 
Creek Study. He also noted in the last paragraph of page B-2 that the 
needs of other Departments were not covered therein. 


Cont ' d. 
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CLAUSE NO. 5 (continued) 

The Engineering Department input into this project will be 
considerable. It is expected that the new division in the Planning Depart- 
ment will generate servicing requirements from the Engineering Department 
amounting to about two man years per year. Preliminary designs and 
estimates for various sewer, water, street and other utility systems will 
be required under a demanding schedule. In addition, soils investigations, 
hydraulic studies and cleanup programs are proposed or already underway. 
The Engineering Department is currently involved in a variety of projects, 
many of which are directly related to other Planning Department studies as 
well as normal engineering projects. These include Maple Tree Square, 
Blood and Trounce Alleys, Pioneer Place, Hastings Beautif ication, Kerrisdale 
Beautif ication, and West Broadway Beautif ication. 

So far, this work has been carried out with existing staff by 
• adjusting priorities with resultant delays in urgent programs. It will 
not be possible to meet these needs as well as those of the False Creek 
Redevelopment Project with the existing staff within the deadlines contemp- 
lated. An attempt to do this will result in the necessity to defer work on 
normal design and on the special projects. 

• 

The Engineering Department input into the False Creek Project will 
come from various branches including Sewer, Water, Materials, Traffic, 
Streets, Projects, and Electrical, thus, no one or two additional persons 
would be able to fulfill all these needs. However, two additional Civil 
Engineers I, utilized partially on the Project and partially on 
normal design functions on a rotating basis, could permit the use of 
experienced staff from all of these branches for the periods required 

I, therefore, RECOMMEND that the City Council authorize *the in- 
crease in Civic Staff for the Engineering Department as set out above. 
Specifically, this provides for an immediate increase of two Civil Engineer I 
positions. The estimated cost is $25 - 30,000 per annum, plus a non-recurring 
cost of $1,000 for additional furniture requirements, charged to the False 
Creek Redevelopment Funds in the Capital Budget." 

Your Board RECOMMENDS that the above recommendation of the City 
Engineer be adopted. 


FOR COUNCIL ACTION SEE PACE{S)_.. - 
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BOARD OF ADMINISTRATION 
PERSONNEL MATTERS 


SUPPLEMENTARY REPORT NOVEMBER 24, 1972 


RECOMMENDATIONS 

1. Vancouver City Hall Choristers - Tour of Hospitals and Rest Homes 

The Director of Personnel Services reports as follows: 

"The Vancouver City Hall Choristers, in a letter dated November 16th, 
1972, are requesting a portion of two working days, on Thursday, 
December 21st and Friday, December 22nd, 1972, to tour and perform 
in local hospitals. The Choir members are also performing in the 
evening at the various hospitals. Some twenty members of the Civic 
staff are involved. 

i As City Council approved a similar request of the Vancouver City 

Hall Choristers last year, I recommend that members of the Choir 
: be granted leave of absence with pay on Thursday, December 21st and 
j Friday, December 22nd, 1972 in order that they may participate in 
I the tour and concert at the various hospitals." 

I 

I Your Board RECOMMENDS that the foregoing recommendation of the 

Director of Personnel Services be adopted. 


2. Change in Procedures for Gratuity Payments under the Sick Leave 
Gratuity Plan 

The Director of Finance and the Director of Personnel Services 
report as follows: 

"Employees leaving the City service have, from time to time, 
requested that there be more elasticity in the timing of payment of 
the gratuity benefit, and accordingly it is recommended that an 
additional clause be added to Regulation 95 as follows: 

95-4 Payment of the amount of gratuity, or any part 

thereof, calculated as of the termination date of 
service with the City may, with the employee's consent, 
be delayed for a period not exceeding twelve months. 
The delayed amount shall be paid in a single sum, plus 
interest for the period of the delay at a rate to be 
determined from time to time by the Director of Finance." 

Your Board RECOMMENDS that the above recommendation of the 
Director of Finance and the Director of Personnel Services be adopted. 

(The Unions involved have no objection to the addition of this 
clause) 


FOR COUNCIL ACTION SEE PA€E(S) 1(1. 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON PLANNING AND DEVELOPMENT 


November 23, 1972 


A meeting of the Standing Committee of Council on Planning 
and Development was held on Thursday, November 23, 1972, at 9:30 a.m. 
in #1 Committee Room, third floor. City Hall. 

PRESENT: Alderman Bird (Chairman) 

His Worship the Mayor 

Aldermen Adams, Hardwick, Linnell, Phillips, 
Rankin, Sweeney and Wilson. 

ABSENT ; Alderman Broome 

Alderman Calder 

CLERK: M. James 


Minutes 

The Minutes of the meeting of November 1, 1972, were adopted 
as circulated. 


The following recommendations of the Committee are submitted 
to Council. 

RECOMMENDATIONS 

1 . Flood Plain and Flood Proofing Policy 

Under date of October 27, 1972, the Acting Chairman of the 
Planning Committee of the Greater Vancouver Regional District 
wrote j;o His Worship the Mayor requesting a meeting of repre- 
sentatives of the G.V.R.D. Planning Committee and the Vancouver 
City Council on the report 'Floodplain and Flood Proofing Policy 
in the Lower Eraser Valley'. This report was published by the 
G.V.R.D. in October, 1972, and was submitted to member municipalities 
for consideration and discussion prior to its submission to the 
Regional Board on November 29, 1972. 

Your Committee met prior to meeting with the representatives 
of the G.V.R.D. and considered a report 'Floodplain Policy Report' 
dated November 20, 1972, submitted by the Board of Administration 
for consideration of your Committee. 

Your Committee was advised by the City Engineer of the 
present policies, restrictions and regulations presently enforced 
in the floodplain operation of the City of Vancouver. The 
Committee was also advised of flooding experience and general 
controls used by the City in anticipation of flood damage. 

The report of the Board of Administration was based on the 
recommendations submitted by the G.V.R.D. with their letter of 
October 27th, however, under date of November 21st, the G.V.R.D. 
issued revised recommendations, copies of which were placed 
before your Committee at its meeting. 

The Committee met with the representatives of the G.V.R.D. 
Planning Committee at 2:00 p.m. and after further discussion with 
these representatives and consideration of the revised recommendations, 
your Committee 

RECOMMENDS that the representatives of the City of Vancouver on the 
Greater Vancouver Regional District Board be instructed to vote for 
the adoption of the revised recommendations attached to the letter 
of the Director of Planning of the G.V.R.D. dated November 21, 1972, 
after adding the following 'in consultation with the officials of the 
member municipalities' after the word 'officials' in the first line of 
revised recommendation six (6) . 
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2. G.V.R.D. Official Regional Plan 
'Livable Region Program' 

The Director of Planning of the Greater Vancouver Regional 
District, when forwarding to His Worship the Mayor the material 
on Floodplain Policy, also forwarded a copy of the G.V.R.D. 
Planning Committee Recommendations on Policy Options for the 
Livable Region Program plus a draft of public views on these 
options. Under date of November 20, 1972, the Board of Administration 
submitted a report of the Director of Planning and Civic Development 
which forwarded to your Committee comments from the Technical 
Planning Board. 

Your Committee noted that certain of these recommendations 
had been endorsed by the Regional District Board at a previous 
meeting. 

The recommendations were divided into six (6) groups entitled: 

Population Growth and Urban Expansion 

Conservation and Recreation 

Residential Settlement 

General Government 

Pollution 

Transportation 

Each one of these topics was further sub-divided into sub- 
sections . 

The Assistant Director - Advance Planning and Research spoke 
to your Committee on the implications and the critical nature of 
the policy options recommendations in relationship to the City of 
Vancouver and its planning processes. 

When your Committee met with the representatives of the 
G.V.R.D. Planning Committee, your Committee received an explanation 
of the present status of the recommendations and that these 
recommendations might be the subject of study groups. Your 
Committee was advised that the adoption of certain of these 
recommendations by the G.V.R.D. Board, was that this time, 
'tentative' and that the G.V.R.D. was thinking that these would 
give the basis for further study by policy committees until the 
Fall of 1973, and then be re-submitted to the G.V.R.D. Board with 
suggestions on methods of enactment, enforcement and program 
implementation . 

Your Committee discussed the recommendations and various 
methods relating them to specific problems with the representatives 
of the Planning Committee of the G.V.R.D. and 

RECOMMENDS that the City of Vancouver endorse the recommendations 
for further study by the Greater Vancouver Regional District and 
the City of Vancouver and that the Board of Administration report 
back on the implications of these recommendations for the City of 
Vancouver . 


The meeting adjourned at approximately 3:35 p.m. 


* * * * * 


FOR COUNCIL ACTION SEE PA€E(S) 


CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 
DECEMBER 5, 1972 

A Regular meeting of the Council of the City of Vancouver 
was held on Tuesday, December 5, 1972, in the Council Chamber, 
at approximately 9:30 a.m. 

PRESENT ; His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 

Hardwick, Linnell, Phillips, Rankin, 
Sweeney and Wilson. 

CLERK TO THE COUNCIL ; R. Thompson. 

(Alderman Linnell left the proceedings before 10; 00 a.m., to 
attend to a morning commitment.) 

PRAYER 

The proceedings in the Council Chamber were opened with 
prayer . 

'IN CAMERA' MEETING 

The Council agreed to an 'In Camera' meeting later this 

day. 

ADOPTION OF MINUTES 

MOVED by Alderman Linnell, 
SECONDED by Alderman Broome , 

THAT the Minutes of the Regular Council meeting (with the 
exception of 'In Camera' portion), dated November 28, 1972, be 
adopted . 

- CARRIED. 

COMMITTEE OF THE WHOLE 

MOVED by Alderman Hardwick 
SECONDED by Alderman Linnell, 

THAT the Council resolve itself into Committee of the Whole, 
His Worship the Mayor in the Chair. 

- CARRIED. 

REPORT REFERENCE AND UNFINISHED BUSINESS 

1. Development Permit Application - 
Broadway and Kingsway (former 
Mount Pleasant School site) 

The Council, on November 28, 1972, considered the Board of 
Administration report of November 27, 1972, regarding Developnent 
Permit Application - Broadway and Kingsway (former Mount Pleasant 
School site) , and tabled the following resolution; 


(continued) 
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Development Permit Application - 

Broadway and King sway (former 

Mount Pleasant School site) - cont'd 

'MOVED by Alderman Broome, 

THAT the recommendation of the Board of Administration, 
dated November 27, 1972, re Development Permit Application - 
Broadway and Kingsway (former Mount Pleasant School site) 
be approved . ' 

(Tabled motion) 

At that time, the Council also instructed that a report explana- 
tion be given by the Director of Planning and Civic Development, 
and representatives of the Vancouver City Planning Commission and 
School Board be invited to be present and speak on the matter. 

Representatives of the Department of Planning and Civic 
Developanent gave a report explanation, followed by representations 
as follows: 

School Board - Mr. F. K. Bowers, in support of the Develop- 
ment Permit Application. Mr. Bowers felt the 
developer would be prepared to make provision in the 
development as required for rapid transit arrangements, 
and felt that the School Board would be prepared to hold 
a public meeting in the area. 

Vancouver City Planning Commission - Mr. Lecky and Mr. 
Crowley expressed the Commission's concerns. 

Two letters were noted, as follows: 

1. Mount Pleasant Parent Teacher Association — requesting an 
evening public hearing in the neighbourhood; 

2 . Mount Pleasant Area Council — requesting an evening public 
hearing of residents. 

MOVED by Alderman Broome, 

THAT the motion of approval before Council on November 28, 
1972, now be raised from the table. 

- CARRIED. 

The Council heard the representative of the Mount Pleasant 
P.T.A. 

The motion of Alderman Broome was restated as follows, as 
changed by agreement: 

"THAT the recommendation of the Board of Administration, 
dated November 27, 1972, re Development Permit Application - 
Broadway and Kingsway (former Mount Pleasant School site), 
be approved, subject to provision in the development for 
the required comfort facilities." 

(Not put - 

(A recorded vote was requested.) see page 4) 


(continued) 
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REPORT REFERENCE AND UNFINISHED BUSINESS (continued ) 

Development Permit Application - 
Broadway and Kingsway (former 
Mount Pleasant School site) - cont'd 

MOVED by Alderman Phillips, 

THAT this motion of Alderman Broome be tabled, pending an 
evening public meeting in the area, with the School Board. 

(not put — see page 4) 

At this point. His Worship determined that other important 
civic business must now proceed. 

(See page 4 for further Council action.) 


3m 

3 


CIVIC RECOGNITION 

'Honour of Freeman': 
Honourable Howard Green 
and Mr. W. J. VanDusen 

The Council honoured the following, in recognition of the 
granting by Council, by resolution of January 11, 1972, of the 
distinction of 'Freeman of the City': 

The Honourable Howard Charles Green, P.C., Q.C., Ll.D., 

and 

Mr. Whitford Julian VanDusen. 

In this regard. His Worship the Mayor introduced the Freemen and 
presented illuminated scrolls setting out appropriate citations 
of recognition. Also presented were the Freeman medallion and 
the parking privilege plaque. 

Both Mr. Green and Mr. VanDusen replied, following 
which the Council recessed, at approximately 10:50 a.m., for a 
short social period. 


After the social period, the Council reconvened 'In Camera' 
at approximately 11:15 a.m., following which the Council returned 
to the Council Chamber to continue with the business, at 
approximately 11:50 a.m. 
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REPORT REFERENCE AND UNFINISHED BUSINESS (continued ) 

Development Permit Application - 

Broadway and King sway (former 

Mount Pleasant School site) - cont'd 

The Council continued its consideration of proposed Develop- 
ment Permit Application - Broadway and Kingsway (former Mount 
Pleasant School site), noting motions made earlier this day by 
Alderman Broome and Alderman Phillips, 

After due consideration, it was 

MOVED by Alderman Bird, 

THAT this whole matter be tabled for two weeks , and in the 
meantime, the School Board be requested to hold a public meeting 
with the residents of the area. 

- CARRIED. 

MOVED by Alderman Sweeney, in amendment , 

THAT the words in Alderman Bird's motion 'for two weeks' 
be changed to read ' for two months ' . 

- LOST. 

A recorded vote was requested on the amendment of Alderman Sweeney, 
and the record, therefore, is as follows: 

FOR THE MOTION AGAINST THE MOTION 

Alderman Hardwick Alderman Broome 

Alderman Rankin Alderman Adams 

Alderman Sweeney His Worship the Mayor 

Alderman Phillips 

Alderman Calder 

Alderman Wilson 

Alderman Bird. 

(The amendment was declared LOST.) 

(The motion of Alderman Bird was put and CARRIED.) 


The Council recessed at approximately 12:15 p.m., to reconvene 
in the Council Chamber at 2:00 p.m. 

PRESENT: His Worship the Mayor 

Aldermen Adams, Bird, Broome, Hardwick, 
Linnell, Phillips, Rankin, Sweeney 
and Wilson 


ABSENT: 


Alderman Calder . 
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COMMUNICATIONS OR PETITIONS 

1. Funds: Kensington 
Community Centre Association 

A request was noted, by letter dated December 4, 19 72, 
from the Kensington Community Centre Association, for per- 
mission to appear today, requesting financial support for the 
continuation of the Kensington Community Centre. 

MOVED by Alderman Phillips, 

THAT the delegation be heard later this day. 

- CARRIED. 

DELEGATIONS AND UNFINISHED BUSINESS (continued) 

2 . Proposed Hotel at 715 West 
Broadway (Fairview Slopes Area) 

Council received representations from the Fairview Slopes 
Ratepayers and Tenants Association in support of their brief, dated 
December 1, 1972, setting out various recommendations to control 
development along Broadway, in the Fairview Slopes area. 
Particular concern was expressed with respect to the proposed 
hotel at 715 West Broadway. 

The applicant for the hotel appeared, and submitted a brief 
in support of the Development Permit Application. 

A communication was noted from Mr. Henry Hawthorn, Architect, 
in support of the position taken by the Fairview Slopes Ratepayers 
and Tenants Association. 

MOVED by Alderman Phillips, 

THAT the representations on this matter be received, and the 
Director of Planning and Civic Development be requested to report 
on the brief from the Fairview Slopes Ratepayers and Tenants 
Association and the letter from Mr. Henry Hawthorn, Architect. 

- CARRIED. 

3. Closing Carnarvon Street 
between 16th and 19th Avenues 

Further consideration was given to Board of Administration 
report (works and Utility Matters), dated November 3, 1972, in 
which the City Engineer reports on a communication from Mr. D. F. 
Mueller and Mr. W. E. Laidlaw, complaining in respect of the 
closure of Carnarvon Street between 16th and 19th Avenues. 

Delegations were heard, as follows: 

Mr. W. E. Laidlaw; 

Park Board (Commissioner Wainborn) — brief filed, dated 
December 4, 1972, in support of closure; 

School Board (Mr. Pritchard) — brief filed, dated 
December 5, 1972, in support of closure; 

Parent Teacher Association — petition filed, in support 
of closure . 


(continued) 
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Closing Carnarvon Street 
between 16th and 19th Avenues 

MOVED by Alderman Rankin, 

THAT the representations on this subject be received; 

FURTHER, THAT in future, the City Engineer be requested, 
in cases of street closures and before taking action, to circulate 
the relevant information within the neighbourhood affected; the 
circulation to be at the discretion of the City Engineer. 

- CARRIED. 

4. Sale: Broadway Pentecostal Tabernacle 
- N/S East Broadway between Slocan 
and Penticton Streets 


In considering Clause 2 of the Board of Administration report 
(Property Matters ) , dated December 1, 1972, on the matter of sale 
of property on the N/S of East Broadway between Slocan 
and Penticton Streets to the Broadway Pentecostal Tabernacle, for 
a combined church and senior citizens' development, the Council 
received representations from Mr. K. J. Danderfer, Barrister, on 
behalf of the Broadway Pentecostal Tabernacle, who submitted a 
detailed brief setting out the request that the property be sold 
to the church for $100,000. In the Board of Administration report 
of December 1, 1972, the combined value of the entire site is 
set at $118,000, based on past policy of the City to sell lands 
for senior citizens' developments at the assessed value, based 
on sub-divided lots as determined for general purposes under 
Section 342 (1) of the Vancouver Charter, and the sale of City- 
owned lands, for church purposes, at market value. 

MOVED by Alderman Wilson, 

THAT this property be sold to the Broadway Pentecostal 
Tabernacle for the amount of $118,000, subject to the various 
terms and conditions set out in the Board of Administration report 
(Property Matters), dated December 1, 1972. 

FURTHER, that the request of the architect for an extension 
of 120 days, by which the church must file its detailed scheme 
of development, be approved. 

- CARRIED. 


5. Grant: Vancouver 

Helpful Neighbour Society 

The Board of Administration, in its report on Property Matters 
of November 17, 1972, advised of the situation in renting City 
premises at 1557 Parker Street, to Vancouver Helpful Neighbour 
Society. It was pointed out the Society had agreed to rent the 
premises at $50 per month, commencing September 15, 1972; however, 
no further rent has been paid since that date. 


(continued) 
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DELEGATIONS AND UNFINISHED BUSINESS (continued) 

Grant: Vancouver Helpful 
Neighbour Society (continued) 

A representative of the Society appeared, explaining their 
circumstances in not being able to pay further rent on this 
City property. 

MOVED by Alderman Rankin, 

THAT a grant equal to the rental on this property be 
made to the Vancouver Helpful Neighbour Society, for a period 
of six months. 

- CARRIED BY THE 
REQUIRED MAJORITY. 

6. Development Permit Application No. 60590: 
1355 Harwood Street 


The Council further considered Board of Administration 
report (Building and Planning Matters), dated November 24, 1972, 
setting out details with respect to Development Permit Applica- 
tions #60559 (1339 Burnaby Street) and #60590 (1355 Harwood 
Street), which are at variance with the proposed new West End zoning. 

Representations were received from a representative of 
Zajac Development Corporation Ltd., asking that Development 
Permit Application #60590 be approved. 

MOVED by Alderman Bird, 

THAT Clause 2 of the Board of Administration report (Building 
and Planning Matters), dated November 24, 1972, in respect of 
these two applications, be approved; i.e., that the Development 
Permit Applications be withheld on the basis set out in the 
report . 

- CARRIED. 


7. Grant: Kensington 
Community Centre 

A representative of the Kensington Community Association 
appeared, advising that the Local Initiative Program grant 
expired November 30, 1972, and therefore the Kensington Com- 
munity Centre must close unless funds are made available. 

Commissioner Boyce , for the Park Board, appeared in 
support of the request for a City grant, until a further L.I. P. 
application has been dealt with in this regard. Commissioner 
Boyce advised that $2,000 a month for the months of December, 
1972, and January, February and March, 1973, is required to 
take care of salaries only. After that time, the Park Board 
proposes to apply, in its supplementary estimates, to continue 
this community centre program on the regular community centre 
basis . 



(continued) 
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DELEGATIONS AND UNFINISHED BUSINESS (continued) 

Grant: Kensington Community 
Centre (continued) 

MOVED by Alderman Rankin, 

THAT a grant of $8,000, to allow the continuation of this 
Centre to March 31, 1973, be approved, subject to submission 
to the City of expenditure vouchers, and discontinuance on 
receipt of an L.I. P. grant during this period except that in 
the event of duplicate payments in any one month insofar as 
L.I. P. and City grants are concerned, the City's duplicated 
portion be retained for equipment for the Centre . 

- CARRIED BY THE 
REQUIRED MAJORITY. 


3355 
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During consideration of the foregoing matters, a short 
recess was observed. 


8. Administrative Changes - Dept. of Permits 
and Licenses and Department of Planning 
and Civic Development 

MOVED by Alderman Phillips, 

THAT, pursuant to the request of the Union concerned, 
further consideration of the Board of Administration report, 
dated November 23, 1972, re Administrative Changes - Department 
of Permits and Licenses and Department of Planning and Civic 
Development, be deferred to the next meeting of Council. 

- CARRIED. 


COMMUNICATIONS OR PETITIONS (cont'd) 

2 . Community Development 
Services (Champlain Heights) 

As requested by the Fraserview Killarney Area Council, 
it was agreed to defer consideration of this matter, pending 
hearing of a delegation. 

3 . Bus Service to 
Vanier Park Ar a 

A communication from the Vancouver Historical Society was 
noted, asking for support to its petition to the B.C. Hydro 
and Power Authority for bus or trolley service to the Museums, 
Planetarium and Archives in Vanier Park, to assist elderly 
visitors to these establishments . 


(continued) 
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COMMUNICATIONS OR PETITIONS (cont'd) 

Bus Service to 
Vanier Park Area 
(continued) 

MOVED by Alderman Phillips, 

THAT the request of the Vancouver Historical Society be 
supported, and B. C. Hydro and Power Authority be so advised. 

- CARRIED. 

4. Capital Expenditure 

re Barns in Racetrack Area 

A request was received from the Pacific National Exhibition, 
for approval of capital expenditure in the amount of $300,000, 
in conne ction with barn replacement and a renovation program in 
the racetrack area, pursuant to requirements of the City's 
Building, Fire and Health Departments. 

MOVED by Alderman Adams , 

THAT this capital expenditure of $300,000 be approved. 

- CARRIED. 

A recorded vote was requested and the record, therefore, is 
as follows: 

FOR THE MOTION AGAINST THE MOTION 

Alderman Adams Alderman Rankin 

Alderman Broome Alderman Hardwick 

Alderman Linnell Alderman Phillips 

Alderman Sweeney 

Alderman Wilson 

Alderman Bird 

His Worship the Mayor 

(The motion of Alderman Adams was CARRIED.) 

(His Worship the Mayor agreed to obtain a detailed financial 
statement in respect of this capital expenditure, for Council's 
information . ) 

BOARD OF ADMINISTRATION AND OTHER REPORTS 

A. Board of Administration 

GENERAL REPORT, December 1, 1972 

WORKS AND UTILITY MATTERS 

MOVED by Aid. Broome, 

THAT, in respect of this report of the Board of Administration 
(Works and Utility latters) , Clauses 1, 2 and 3 be adopted and 
Clause 4 received for information. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

GENERAL REPORT, cont'd . 

SOCIAL SERVICE AND HEALTH MATTERS 

Request for Health Department Participation 
in a Trial of a New Vaccine (Clause 2) 


MOVED by Aid, Sweeney, 

THAT this clause of the Board of Administration report (Social 
Service and Health matters), be approved, subject to adequate 
liability insurance protection for the City, satisfactory to the 
Corporation Counsel, on the understanding any insurance costs would 
not be a charge to the City of Vancouver. 

- CARRIED 

Balance of Social Service and Health Matters 

MOVED by Aid. Broome, 

THAT Clauses 1 and 3 of this report of the Board of Adminis- 
tration (Social Service and Health matters), be adopted. 

- CARRIED 

BUILDING AND PLANNING MATTERS 

Strathcona Rehabilitation Project: 
MacLean Park Public Housing Project 

MOVED by Aid. Rankin, 

THAT the recommendations of the Director of Planning and 
Civic Development in this report of the Board of Administration 
(Building and Planning matters), be approved, subject to the B.C. 
Housing Management Commission assuming responsibility for super- 
vision of the construction of the project and its subsequent 
maintenance . 

- CARRIED 

FIRE AND TRAFFIC MATTERS 

Request to Use Sound Truck (Clause 2 ) 

After considering this clause in respect of request to use 
a sound truck, it was, 

I^OVED by Aid. Sweeney, 

THAT approval be given to the Jewish Youth Council for permission 
to use a sound truck on December 6th, on Oak Street, 27th Avenue to 
41st Avenue, commencing 7:00 p.m., to be used to accompany the 
organization's Torchlight Parade. 

- CARRIED 

Tender: Fire Trucks (Clause 1 ) 

MOVED by Aid. Sweeney, 

THAT this clause of the report of the Board of Administration 
(Fire and Traffic matters), be adopted. 

- CARRIED 

FINANCE MATTERS 

Stage Lighting Control Equipment: 
Relocation of Lighting Console, 
Queen Elizabeth Theatre 


MOVED by Aid. Broome, 

THAT this report of the Board of Administration (Finance matters) 
be adopted. 

- CARRIED 


r ^7 ^ 

10 


J 


Regular Council, December 5, 1972 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

B. PROPERTY MATTERS 
December 1, 1972 (cont'd ) 

MOVED by Aid, Adams. 

THAT Clause 1 of this report of the Board of Administration 
(Property matters) , be received for information and Clause 3 be 
adopted , 

- CARRIED 

(For action on Clause 2 of this report see page 6) 

C. Inspection Services: 
Health Department 

The Board of Administration, under date of December 1 , 1972, 
submitted the following report: 

'YOUR BOARD has received the attached report dated November 17th, 1972, from 
the Administrative Analyst. 

The recommendations included in the report are: 

(a) Establish a master file of "Inspection Record" cards to be filed 
clerically by address within each district. Each Inspection Record 
card will be marked with the date of each inspection. No other informa- 
tion will be recorded on these cards. 

(b) The existing log cards to be removed from the Inspectors' desk and 
incorporated into the "Health" file which is to be filed in the central 
filing registry of the Department of Permits and Licenses. 

(c) The Inspectors to complete an "Inspector's Report" (see specimen 
attached) for each inspection made. 

(d) The Inspectors to obtain the signature of the owner or his agent 

on each report (one copy of the report to remain with the owner/ agent) . 

(e) The statistical information section at the bottom of the "Inspectors' 
Report" form to be completed and dispatched to Data Processing for 
compilation of monthly and annual statistics by districts and in 
total. 

(f) The Inspector's Report form to be filed in the Health Section of 
the master file in the central registry. 

(g) When space becomes available, the Public Health Inspector III (Quarantine 
Officer) to be relocated on the Second Floor, East Wing, and not 

on the Main Floor, East Wing, as at present. 

(h) Each Inspector to be issued with a personal paging device. 

(i) "Reporting in" times be reviewed by the Director of Permits and Licenses, 
the Medical Health Officer, the Fire Chief and the Administrative 
Analyst, and a new schedule instituted. 

(j) Additional positions of Clerk I be established (1 permanent, 2 temporary) 
in the Department of Permits and Licenses for filing and other related 
duties in accordance with the report of the Director of Personnel 
Services, effective when filled. 

(k) The Director of Personnel Services and the Medical Health Officer 
revise the existing Public Health Inspector classifications. 

(1) The noise le\-el in Inspectors' open area to be examined by the Assistant 
Director - Maintenance and Construction, and changes made to alleviate 
this condition. 

cent 'd . . . . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Inspection Services: 
Health Department (cont'd ) 

(m) Changes in hours of work for the Public Health Inspectors be negotiated 
by the Director of Personnel Services with the M. R.E.U. as a matter 
of priority and a report made to City Council recommending the manner 
by which such arrangement can become operative. 

(n) Four additional positions of Public Health Inspectors -I be established, 
effective when filled. 

(o) A further review to be made in 1973 and a report be submitted to 

Council recommending the level of service to be provided by the Division, 
the organization of the Division and the numbers and classifications 
of Public Health Inspectors required for such seirvice. 

(p) Approval be given for expenditure of the necessary funds prior to 
establishment of the 1973 budget. 

(q) The Director of Finance review the level of charges the City should be making. 
Your Board noted that the estimated costs (at 1973 salary rates) are; 

Non-Recurring $ 8,310 

Annual $71,305 

Details are at Section 11 of the report. 

The purpose of the recommended changes is to make substantially more time 
available for inspectional duties. Present office travel time averages 220 
minutes oer day per man (see Section 2 of the report). Tti/enty-f our (2A) minutes 
per day change from office or travel time to inspection time gives time for 
one more inspection per man or 21 additional inspections per day. 

Other advantages are noted at Section 6 of the report and these include; 

- the owner being notified in writing at the time of inspection 

- elimination of letter writing 

- copies of reports of inspections being on file 

- better compilation of statistics 

- improved supervisory control 

YOUR BOARD RECOMMENDS that the recommendations of the Administrative Analyst 
be adopted effective January 1st, 1973.** 

NOTE : This report has been discussed with the Business Manager of 
the Municipal and Regional Employees Union, and he concurs 
herein and has agreed to waive the requirement of Clause 10.7 
of the Union agreement. 

(attachments to the foregoing 
report on file in City Clerk's Office) 

MOVED by Aid, Hardwick, 

THAT the recommendations in the foregoing report bo adopted. 

- CARRIKD 

MOVED by Aid. Brooiiu? in Amendment, 

THAT tlio following woi'ds bo added to tlio motion ol Aldc>rman 
Hardwick : 

'except recommendation (n) which be reported on 
in three months time'. 

- LOST 


The motion of Alderman Hardwick was put and carried. 


Regular Council, December 5, 1972 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

D. Hostels for Single Persons: 
Pacific Hostel, and Bridge "Y" 

(formerly Continental Hotel) 

The Board of Administration, under date of November 29, 
submitted a detailed report in respect of the Pacific Hostel 
Bridge "Y" (formerly Continental Hotel) in regard to hostel 
accommodation for single persons, from which the following 
recommendations are extracted : 

RECCMMENDATIONS 

1, In view of the fact that the lease on Pacific Hostel expires on November 
30, 1972, that the Property & Insiirance Division be authorized to enter 
into a lease agreement with the owners of Pacific Hostel for a period of 
six months (from December 1, 1972 to May 31, 1973) at the ciorrent monthly 
rental of $5,236497, as outlined in the attached letter from the Supervisor 
of Property & Insurance. (Appendix "E") 

2, That this report be referred by Council to the Standing Committee on 
Health and Welfare for consideration of Proposals I & II. 

NOTE ; The Director of Welfare & Rehabilitation has received verbal concurrence 

from senior officials of the Department of Rehabilitation & Social Improve- 
ment that the Provincial Government will continue meeting the costs of 
operation of Pacific Hostel on the same basis as is currently in force. " 

The Board of Administration recommends adoption. 

MOVED by Aid, Wilson, 

THAT the foregoing recommendations be approved, 

- CARRIED 

E. West End Rezoning 

The Board of Administration, under date of December 1, 1972, 
submitted the following report: 

'The Director of Planning and Civic Development reports as follows: 
" BACKGROUND 

Upon the instruction of City Council, the Director of Planning 
on October 31, 1972 submitted a rezoning application fcr the 
West End local area which is in accordance with the intent of 
the West end Policy Guidelines, 

The Technical Planning Board, in considering specific rezoning 
proposals by the Director of Planning and Civic Development 
indicated proposed commercial rezoning should be extended to 
beyond the area of the October 31 application, to include the 
south side of Georgia Street in the L600 to 1900 blocks and 
the Alberni Street frontage in the 1600 and 1700 block. 
This additional rezoning application has since been submitted 
November 24, 1972. 

The Technical Planning Board also endorsed a further change 
to the October 31 application by recommending that a maximum 
floor space ratio of 2,U should apply to the parts 
of the west End now zoned RM-U, rather than maximum of 

2.9 for the areas west of Denman Street and south of Davie 
Street and 2,U for the remaining area as recommended in the 
'Policy Guidelines.' 

As set out in attached report dated November 23, 1972 the 
Technical Planning Board has recommended that: 

1. Council aporove the November 2k, 1972 submission 

of the rezoning application to extend the coramercinl 
rezoning of the West End to include the frontage of 
the south side of Georgia Street in the 1600 to 1900 
blocks and the frontage of Alberni Street in the 
1600 and 1700 block. 

cont 'd . . . . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


West End Rezoning (cont'd ) 

2. The text of Zoning and Development By-law #3575 be 
amended in accordance with the attached draft 
schedules to include: 

(a) an RM-itA Multiple Dwelling District Schedule 
(with a maximum floor space ratio of 2. it) 

(b) a C-2A Commercial District Schedule 
(with a maximum floor space ratio of 3.0) 

3. The Zoning and Development By-law be amended to rezone: 

(a) approximately 305 acres from RM-it Multiple Dwelling 
District to RM-i+A Multiple Dwelling District, such 
lands being as shown on the attached map; 

(b) approximately 50 acres from C-3 Commercial District 
(Medium Density) to C-2A Commercial District 
(suburban), such lands being as shown on the 
attached map; 

(c) approximately 23 acres from RM-it Multiple Dwelling 
District to RS-1, One-Family Dwelling District, 
such lands being as shown on the attached map. 

These recommendations were adopted by the Vancouver City Planning 
Commission November 2k, 1972. 

ANALYSIS 

(a) These basic zoning recommendations are a first step towards 
implementing the West End Policy Guidelines. The Director 
of Planning will shortly be submitting comprehen si ve rezoning 
recommendations for the Downtown peninsula along with a 
finalized ConceDt Plan (of which the West End Policy Guide- 
lines form a part). 

The attached draft zoning schedules primarily embody simple 
reductions in density in order to avoid development incompat- 
ible with the West End Policy Guidelines in the interim 
pe riod . 

As it is anticipated that there will be major development 
permit aoplicaticns submitted within the next few months, it 
is important that new zoning be instituted in order to avoid 
further high density development contrary to the spirit of 
the West End Policy Guidelines. 

(b) Public Hearing Da te - Development Permit Application #60559, 
submitted November 6th, 1972, is the first of two 
development permit applications since the rezoning application 
was submitted. They have been reported to Council separately 
with a recommendation that they be withheld under the 30 + 60 
day provision of Section 570 of the Vancouver Charter. In 
order to withhold these and further development permit applica- 
tions which are considered to be contrary to the West End 
Policy Guidelines, it will be necessary for Council to adopt 
new zoning by-laws by February k, 1973. Landowners 

are otherwise entitled to compensation for damages 
arising from the withholding of such development permits. 

Two alternative public hearing dates being considered at 

the present time arc December 20, 1972 or the second or third 

week of January 1973. 

In view of the civic election slated for December 13, 1972, 
it is important to note that new zoning by-laws may only be 
adopted by a quorum of Council members, who have attended the 
public hearing dealing with the proposed by-laws. 

A public hearing held December 20, 1972 would allow the out- 
going Council only a few working days during the Christmas 
season to finalize and adopt the new by-laws. The new 
Council, however, would have several weeks to do so if the 
public hearing was held early in January. 

The approach of Christmas would similarly limit the public's 
ability to attend on December 20, 1972. 

With these constraints in mind a public hearing in the second 
week of January 1973 is favoured. 


cont 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
West End Rezoning (cont'd) 


RECC»1MENDATI0N 

As recoramended by the Technical Planning Board (Recommendation ffl 
above), the Director of Planning and Civic Development recommends 
that Council approve the November 2k, 1972 submission of the 
rezoning application to extend the commercial rezoning of the 
West End to include the frontage of the south side of Georgia 
Street in the 1600 to 1900 blocks and the frontage of Alberni 
Street in the 1600 and 1700 block. " 

Your Board submits the foregoing report for the INFORMATION of 
Council and RECOMMENDS that the recommendation of the Director 
of Planning and Civic Development be endorsed. ' 


(Attachments to the foregoing report 
are on file in the City Clerk's Office) 

MOVED by Aid. Hardwick, 

THAT the recommendation of the Board of Administration in the 
foregoing report be approved and the Public Hearing concerned be 
held in the second week of January, 1973. 

- CARRIED 

F. Tree Planting: 
Downtown Area 

The Board of Administration, under date of November 27, 1972, 
submitted the following report: 

' INTRODUCTION 

Council, on 4th July, 1972 approved a recammendation of the 
Standing Committee on General Purposes that: 

"The Chairman be authorized to appoint a ^^mall Committee 
of officials and Members of Council to bring in recom- 
mendations relative to a financial formula in accordance 
with the policy defined". 


The Committee was struck, comprised of the Chairman 
Alderman Broomo, Alderman Sweeney, the Corporation Counsel, 
Deputy City Engineer and the Deputy Superintendent of Parks. 
It has met, reviewed various approaches for tree planting and 
instructed the City Engineer, Director of Finance and the 
Superintendent of Parks and Public Recreation to bring forward 
a report in accordance with the general decisions of the 
sub-committee. 


The City Engineer, Director of Finance and Superintendent of 
Parks and Public Recreation report as follows: 

"The general desire of the small committee is that a program 
be initiated which would approximate that proposed by the Downtown 
Business Association. There was general agreement that the program should 
include installation of filler walks (where they are still required) to be 
installed and financed under local improvement (initiative) basis and that 
the tree planting program would be paid for by the City, as the proposed 
property owners' share of 2/3 of the cost was too small to warrant the delay 
and the detail-id work necessary for local improvement and collection procedures. 
The tree planting cost would, under these circumstances, be provided for in 
the City's Supplementary Capital Budget in three annual instalments. 



cont 'd . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Tree Planting: 
Downtown Area (cont'd) 

The original proposal of the D.B.A. was for planting something 
in the order of 1,000 trees on the streets coloxirad black on the attached 
plan. Vfe have deli mi ted the downtown area and expanded it somewhat to 
include certain high volume streets, while still retaining overall costs 
approxLiaatel;^ within the original level. An examination was made of 
extending the program further into the Wast End and it became obvious 
immediately that adding even the major streets only would double the 
program. Since the West End is subject to implocientation of the West End 
guidelines, we consider it ohoiild bo dealt ;d.th soparatoly. Similarly, 
we have not included tho Gantown area is this is being treated aa a . 
separate boautif ication and includes provision of trees in specific 
projects. Since the program involves local improvements, it will be 
administered by the Engineering Department. Tree plantir^ and maintenance 
will be carried out by the Parks Board. Initially, the Engineering Department 
proposes to deal with this new program with existing staff. This matter will 
bo reviewed in the future should this prove impractical. 

Proposed Program 

The streets recommended for inclusion in the proposed three yeatr 
program are shown outlined in green on the attached plan. These are major 
streets in the do'.mto;m area or adjacent to it and a1 \ carry heavy pedestrian 
tra-ffic. 

Some of these streets such as Burrard and Georgia have already 
been planted with trees but require other work such as the installation of 
filler walks and bricks in the tree plots and so are included in the program. 

Most of the streets selected are suitable for in-ground planting 
but there are some exceptions and on these it will be necessary to install 
planters. An example would be the streets around the Hudson Bay Company 
store and the T. Eaton Co. store on Hastings Street where the canopies 
prevent the planting of large trees. Another example would be Howe Street 
between .Robson and Georgia where the underground parking garage extends out 
under the street. There are other locations not yet defined where under- 
ground utilities or areaways will prevent ground pi anting of trees and 
planters will be necessary at these locations. 

Somo exioting planter boxes will be replaced by ground planted 
trees and these will be moved to locations where ground planting is 
impractical. 

It is anticipated that the spacing of trees can be arranged so 
that smaller canopies and areaways will not seriously hinder the tree 
planting. 

The program will consist of the following; 

(a) Planting trees and filling in the tree plots with red 
brick on the streets included in this program. 


(b) Installing bricks around the existing tree plots on 
Georgia Street and Burrard Street. 

^c) Install concrete filler walks >rtiere required in the narrow 
stidps behind the curbs on the streets included in the 
program. 

(d) Move planter boxes replaced by ground planted troes to 
locations where ground planting is impractical. 



cont 'd . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Tree Planting: 
Downtown Area (cont'd) 

Number of trees and Costs 

Approximately 1,200 trees can be planted and bricks installed 
on these streets at an estimated coat of $120,000. In addition this tree 
planting program will permit the relocation of approximately 120 concrete 
planter boxes at an estimated cost of $1,800, 

Installation of Bricks in Existing Tree Plots 

There are 190 trees in 4*x4* and 3*-x4* plots, mainly on Georgia 
and Burrard Streets , The estimated cost to place 

bricks embedded in fine crushed gravel in these plots is $7,500. 

Filler Walks 

Some of the streets in the proposed program will reatlire the 
installation of concrete filler walks between the sidewalk and the curb. 

It is proposed that Local Improvements for needed filler walks 
bQ advanced on the initiative and it is recommended that Council where 
necessary, proceed on Special Grounds. It is also recommended that the 
installation of filler walks be a prerequisite of tree planting. 

The total area of these filler strips is approximately 35,000 
square feet and the cost estimated at $30,000 to be borne by the property 
owners. 


1973 Profrram 


The 1973 program should include! 

(•) the planting of about 400 trees or one third of the total 
at a cost of $40,000. This should be scheduled for the 
Winter of 1972-73 and Spring of 1973 and should be on the 
most heavily used streets whei^ no filler walk is required, 

(b) Local Improvement procedure for required filler walks ba 
advanced in the Spring, for about one-third of the total 
required or approxi mat ely$10, 000 each year, 

(o) The installation of the required filler walks to be 
undertaken in the Fall, 

(d) Tlio installation of the bricks in ecdstin-^ trea plots on 
Georgia and Burrard to be undertaken coincidantally with the 

• installation of filler walks, at an estimated cost of >»7,500, 

(e) relocating existing planter boxes as required at an estimated 
cost of $600,00, about ono-third of the total required for the 
three year program. 


Source of Funds 

It is reconmonded that funds estimated at $40,600 for trea planting 
to be carried out prior to approval of the 1973 Supplemental Budget be 
provided from the unallocated funds in the 1972 Supplemental Capital Budget. 

Tour Board submits the matter to the Council for CONSIDERATION. ' 

cont 'd . , . . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Tree Planting: 
Downtown Area (cont'd) 

MOVED by Aid. Broome, 

THAT the 1973 Program set out in the foregoing report be 
approved, as well as the recommendation dealing with source of 
f unds . 

- CARRIED 


G. Fidelity Bond, Money, Securities 

and Mercantile Stock Insurance Policy 

The Board of Administration, under date of December 4, 1972, 
submitted the following report: 

'The Supervisor of Property and Insurance reports as follows: 

"The City's Three Year Fidelity Bond, Money, Securities 
and Mercantile Stock Insurance Policy expires on January 
1st, 1973. This policy insures against theft and destruc- 
tion of money, securities and mercantile stock at specific 
locations and also includes a blanket fidelity bond covering 
each City employee in the amount of $100,000.00. 

The present broker is Macaulay, Nicolls, Maitland & Co. Ltd., 
who have underwritten the present three yeair policy through 
The General Accident Assurance Company of Canada. The 
present three year premium was $15,000.00 when tendered in 
1969 and aJfter allowing for additions and deletions to the 
coverage, is now $15,886.00. 

In accordance with Council's instructions and on the basis 
of existing coverage, tenders for the renewail of this 
insurance for a three year period were cailled for and 
opened at a meeting of the Board of Administration, November 
27th, 1972. One tender only was received from the holding 
broker, Macaulay, Nicolls, Maitland & Co. Ltd. on behalf 
of The General Accident Assurance Company of Canada for a 
three year premium in the amount of $22,500.00. 

RECOMMENDED that the tender in the amount of $22,500.00 
submitted by Macaulay, Nicolls, Maitland & Co. Ltd. on 
behalf of The General Accident Assurance Company of Canada 
be accepted and the firm of Macaulay, Nicolls, Maitland & 
Co. Ltd. be appointed to act as the City's broker for the 
term of the policy." 

Your Board 

RECOMMENDS the foregoing reco0imendation of the Supervisor of 
Property amd Insurance be adopted. ' 

MOVED by Aid. Bird, 

THAT the recommendation of the Board of Administration in 
the foregoing report be approved. 

- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

H. False Creek: 
Redevelopment 

The Special Committee re False Creek submitted the following 
report under date of December 4, 1972: 

"In accordance with the instructions to this Committee from 
Council, your Committee has held meetings and reviewed information 
and issued instructions in areas where it has powers to act. 

At the present state of the study, Council's action is required 
on two specific items. 

Council has been made aware of the study sponsored by the Minister 
of State fot Urban Affairs through Thompson, Berwick, Pratt and 
Partners wtiich resulted in the report 'Redevelopment Strategies 
for Granville Island'. The Committee has reviewed the recommend- 
dations In this report and requests that Council formally support 
the Committee's position in connection with this Sub-Area. The 
Committee is of the opinion that to further the overall redevelop- 
ment of the False Creek Basin and more particularly the area west 
of Connaught Bridge with particular reference to the lands on the 
south shore immediately adjacent to the Island, the National 
Harbours Board be requested that leases presently in existence 
on Granville Island not be renewed for long terms. The Committee 
requests that Council ask the National Harbours Board to take the 
same attitiade on leases on Granville Island, within the realities 
of the situation, that the City has taken with the leases on its 
lands between Ash and Hemlock, north of Sixth Avenue. Extension 
on a long term of any lease on the Island would seriously inhibit 
if not defer the proposals. 

Council instructed the Committee to investigate and recommend on 
proposals and the Committee, to further this instruction, requested 
the City Engineer to investigate the costs and benefits of a soils 
investigation and an hydraulic study in Sub-Areas 6 and 10 and 
Granville Island. Specifics of the study are shown in the Terms 
of Reference as follows: 

1. Conduct soils studies in Sub-Areas 6 and 10 to provide: 

(a) Sufficient information so the planners and designers 
can plan the area in considerable detail; 

(b) Provide sufficient information to facilitate proposals 
by developers. 

2. An hydraulic study to provide information for Sub-Area 9 as 
required in the Granville Island Study as follows: 

(a) Treatment of shoreline face; 

(b) Analysis of how to handle water bodies between Granville 
Island and the south shore of False Creek. 

Your Committee feel that this information will increase the interest 
in the lands and provide information to developers to allow them to 
respond when the land is offered for redevelopment much quicker. 
The hydraulic study will assist in establishing shorelines and 
shoreline treatments on and near Granville Island. 

The City Engineer at the request of your Committee reported 
'there are three (3) firms qualified to perform the work and 
I recommend that the firm of Golder, Brawner and Associates 
Limited as competent to perform the work and able to complete 
the work in a reasonable time'. 


cont 'd 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

False Creek: 
Redevelopment (cont'd ) 

For the above reasons, your Committee 
RECOMMENDS 

(a) That a letter be written to the National Harbours Board 
requesting their assurance that no existing leases on 
Granville Island will be extended in time; 

(b) That a contract be awarded to the firm of Colder, Brawner 
and Associates Limited to conduct a soils study in Sub- 
Areas 6 and 10 and to conduct an hydraulic study for 
Sub-Atea 9, the total cost not to exceed $71,600.00 without 
the further authorization of Council and that the costs be 
charged against the False Creek Development Appropriation 
of the Supplementary Capital Budget. 

MOVED by Aid. Hardwick, 

THAT the foregoing report of the Special Committee re False 
Creek be approved. 

- CARRIED 

I. N/E corner of Nanaimo and 

Pender Streets: Development 

The Board of Administration, under date of December 1, 1972, 
submitted the following report: 

The Director of Planning and Civic Dovelopnont retxarts as follows: 

"Following an aoplication by a Mr Handja on behalf of Mr. Funaro to 
rezone the above lands from an RS-1 One Family Dwelling District to 
a C-2 Commercial District, this application was considered by Council 
at a Public Hearing on August 3, 1972. The Technical Planning Board 
and Vancouver City Planning Commission recommended that the applica- 
tion be not approved. A copy of the report is attached as Appendix A. 

At this time, the development indicated was two storey and cellar, 
with the main floor being developed with a post office of approximately 
7,000 sq. ft., a small bank and a small retail store, with the second 
floor containing offices. At the said Public Hearing, Council resolved: 

'The foregoing application be approved subject to a further 
report from the Director of Planning and Civic Development 
on any development conditions applicable." 

Since the Public Hearing, numerous revised schemes of development have 
been submitted through Messrs. Funaro and Handja, none of which could 
meet the required off-street parking, off-street loading and suitable 
vehicular ingress cr.d egress to the site. On October 26, 1972, Mr. 
Handja informed the Zoning Planner by letter: 

'I would like to inform you that aa of October 26, 1972, X 
am no longer connected in any way with the above mentioned 
project . 

A letter, of my withdrowl (sic) to this effect has been 
given to the Owner informing him of the same. ' 

Subsequent meetings were then held between the Zoning Planner, Mr. Funaro 
and Mr. Peter J. Holdstock, Architect. The latest submission was received 
on November 9, 1972, which indicates a three storey and cellar structure, 
the main floor being office or retail and the two upper floors as offices. 

cont 'd . . . , 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

N/E corner of Nanaimo and Pender 
Streets; Development (cont'd) 

The plan of development indicates a 24 foot setback from Pender Street and 
a 4 foot setback from the easterly property line; the building being rec- 
tangular, having 60 feet in depth and 181.5 feet in length, with two 
means of pedestrian access to the building from Pender Street • and a pro- 
vision of some 60 off-street parking spaces and 2 off-street loading and 
unloading spaces. Thirty-nine of the off-street parking spaces are in 
the cellar, with ingress and egress by means of a ramp from Nanaimo Street, 
some 20 feet south of the east-west lane , the remainder having ingress 
and egress directly along the east-west City lane, over the full length 
of the site. 

On the plan submitted by Architect Holdstock, it indicates a site area of 
22,631 square feet and a building area of 31,749 square feet, giving a 
floor space ratio of 1.18. In a telephone conversation between the Zoning 
Planner and the Architect, it would appear the total floor area of the 
building is approximately 33,000 square feet, excluding the underground 
parking, in lieu of the 31,749 square feet quoted. 

As in the other schemes, consultation and advice was received on numerous . 
occasions from the Assistant City Engineer, Traffic and Transportation, 
and in this particular cose, Mr. Boyes, the Assistant City Engineer, has 
advi sed : 

'We are concerned about the at-grode parking arrangement in 
the lane, and point out that if a truck is legally stopped 
on the north side of the lane, then cars cannot manoeuvre 
into these stalls. Furthermore, cars manoeuvring into the 
stalls close to Nanaimo Street can cause temporary lane 
blockages which could result in backup onto Nanaimo Street 
(similar to lack of sufficient queuing soace at a parking 
garage entrance). These difficulties are a matter of de- 
gree, and would be less significant if these spaces were to 
be used by low-turnover contract parking. In any case, there 
should not be parking stalls with direct access from the lane 
within 20 or 30 feet of Nanaimo Street. 

The underground parking layout is satisfactory, but to ensure 
adequate two-way operation of the ramp, the opening into the 
garage at the bottom of the ramp should be 20 feet wide. 

The loading bays are not wide enough to accommodate 8' x 26 ' 
trucks manoeuvring from the 20 ft. lane, and we have no infor- 
mation to indicate the relationship between the loading bays 
and the area they serve. ' 

The Director of Planning and Civic Development, in submitting to Council 
conditions of development that would ensure a better form of development 
on this particular site, wishes it clearly understood that the use, being 
outright, i.e. retail and offices, the by-law states that if the develop- 
ment conforms with the provisions of the Zoning and Development By-law, 
the .Director of Planning shall issue the development permit. The only 
district schedule in the by-law whereby conditions on the form of develop- 
ment can be applied is CD-I Comprehensive Development District. This, 
however, would require a fresh Public Hearing. Furthermore, if the sub- 
ject lots are zoned C-2 Commercial District, without prior consolidation 
of the site into one parcel, this would permit outright uses to be developed 
on six individual 30 foot and 33 foot lots; still leaving the 10 foot 
north-south City lane, with no setbacks. 

For Council's consideration are these suggested conditions of 
should Council wish to proceed with the application and enact 
by-law: 

cont 'd . . . . 


368 


development , 
the amending 


Regular Council, December 5, 1972 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

N/E corner of Nanaimo and Pender 
Streets: Development (cont'd) 

. 1. The building to be first redesigned to the satisfaction of the 
Technical Planning Board after advice from the Design Panel and 
advice from the Assistant City Engineer, Traffic and Transpor- 
tation, providing adequate off-street parking and off-street 
loading, with ingress and egress from the east-west City lane 
and Nanaimo Street, and having regfsird to the adjacent commercial 
property to the north, fronting Hastings Street. 

2, The continuous 24 foot landscaped setback to be provided and 

maintained along East Pender Street, with no vehicular ingress 
and egress to the site from East Pender Street. 

3.. Signs to be restricted to facia signs only, same to be non- 
flashing with no signs or advertisements to be located on the 
24 foot landscaped setback. 

4, A 4 foot landscaped setback to be maintained between the east 
wall of the building and the easterly side property line. 

5. Acquisition to the approval of Council of the 10 foot north- 
south City lane and the consolidation of Lota 7-12 inclusive. 
Block 55, THSL, and the closed and stopped-up portion of the 

. City lane, to be consolidated into one parcel and ao registered 
in the Land Registry Office. 

It must also be pointed out that it would bo advantageous that these con- 
ditions and undertakings should first be met before Council enact the 
by-law; however, tho owner could not possibly meet thos^i conditions prior 
to Council's meeting this year on December 19, 1972." 

Your Board submits the matter to Council for its CONSIDERATION. 

(attachments to the above report 
are on file in City Clerk's Office) 

In connection with this matter a letter was received from 
the Architect, dated December 5, 1972, advising he and his principal 
will conform to all of the five conditions set out in the report. 

MOVED by Aid. Hardwick, 

THAT the conditions of development proposed in the foregoing 
report be approved, it being understood the By-law will be sub- 
mitted at not later than the last meeting of this Council and that 
there will be an undertaking in the meantime from the developer 

that he will abide by the conditions set out. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Broome, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid. Broome, 
SECONDED by Aid. Linnell, 

THAT the report of the Committee of the Whole be adopted. 



- CARRIED 
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BY-LAWS 

1, BY-LAW TO AMEND BY-LAW No, 4451 BEING THE 
BUSINESS TAX BY-LAW (Court of Revision) 

MOVED by Alderman Adams, 
SECONDED by Alderman Broome, 

THAT leave be given to introduce a By-law to amend By-law 
No, 4451, being the Business Tax By-law and the By-law be read 
a first time, 

- CARRIED 

MOVED by Alderman Adams , 
SECONDED by Alderman Broome, 

THAT the By-law be read a second time. 


- CARRIED. 


MOVED by Alderman Adams, 
SECONDED by Alderman Broome, 

THAT Council do resolve itself into Committee of the Whole 
to consider and report on the By-law, His Worship the 
Mayor in the Chair, 


- CARRIED, 


MOVED by Alderman Adams, 

THAT the Committee of the Whole rise and report. 


- CARRIED, 


The Committee then rose and reported the By-law complete, 

MOVED by Alderman Adams , 
SECONDED by Alderman Broome, 

THAT the report of the Committee of the Whole be adopted. 


- CARRIED, 

MOVED by Alderman Adams, 
SECONDED by Alderman Broome, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal , 

- CARRIED, 


(The By-law received three readings,) 

2, BY-LAW TO AMEND BY-LAW No, 2193, BEING THE 

FIRE BY-LAW (to provide adequate means of egress 
and floor separation in certain types of buildings) 

MOVED by Alderman Bird, 
SECONDED by Alderman Adams, 

THAT leave be given to amend By-law No, 2193, being the Fire 
By-law, and the By-law be read a first time, 

- CARRIED 

MOVED by Alderman Bird, 
SECONDED by Alderman Adams, 

THAT the By-law be read a second time, 

- CARRIED 

cont 'd . . . . 
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BY-LAWS (cont'd ) 

By-law to amend By-law No. 2193, being 
the Fire By-law (cont'd) 


MOVED by Alderman Bird, 
SECONDED by Alderman Adams, 

THAT Council do resolve itself into Committee of the Whole 
to consider and report on the By-law, His Worship the 
Mayor in the Chair. 

- carriedT 

MOVED by Alderman Bird, 

THAT the Committee of the Whole rise and report. 

- CARRIED. 

The Committee then rose and reported the By-law complete. 

MOVED by Alderman Bird, 
SECONDED by Alderman Adams, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED. 

MOVED by Alderman Bird, 
SECONDED by Alderman Adams, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED. 

(The By-law received three readings.) 

3. BY-LAW TO AMEND BY-LAW No. 3575, BEING THE 

ZONING AND DEVELOPMENT BY-LAW (N/S 16th Avenue 
betw, MacDonald and Stephens; N/S East 41st 
Avenue betw, Nanaimo and Clarendon) 


MOVED by Alderman Broome, 
SECONDED by Alderman Adams, 

THAT leave be given to introduce a By-law to amend By-law 
No. 3575, being the Zoning and Development By-law, and the By-law 
be read a first time, 

- CARRIED 

MOVED by Alderman Broome, 
SECONDED by Alderman Adams, 

THAT the By-law be read a second time. 

- CARRIED. 

MOVED by Alderman Broome, 
SECONDED by Alderman Adams, 

THAT Council do resolve itself into Committee of the Whole 
to consider and report on the By-law, His Worship the 
Mayor in the Chair. 

- CARRIED. 

MOVED by Alderman Broome, 

THAT the Committee of the Whole rise and report. 

- CARRIED. 
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BY-LAWS (cont'd ) 

By-law to amend By— law No. 3575, being 
the Zoning and Development Byylaw (cont'd ) 

The Committee then rose and reported the By-law complete. 

MOVED by Alderman Broome, 
SECONDED by Alderman Adams, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED. 

MOVED by Alderman Broome, 
SECONDED by Alderman Adams, 

TIIAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED. 

(The By-law received three readings.) 

(Aldermen Wilson and Rankin refrained from voting, having been 
absent from the August 3, 1972 Public Hearing) 

4, BY-LAW TO AMEND BY-LAW No, 3575, BEING THE 
ZONING AND DEVELOPMENT BY-LAW (S/E Sector, 
area south of 49th Avenue and East of Tyne 
Street - Sites 19 and 20) 


MOVED by Alderman Wilson, 
SECONDED by Alderman Adams, 

THAT Council do resolve itself into Committee of the Whole 
to consider and report on the By-law, His Worship the 
Mayor in the Chair. 

- CARRIED. 

MOVED by Alderman Wilson, 

THAT the Committee of the Whole rise and report. 

- CARRIED. 

The Committee then rose and reported the By-law complete. 

MOVED by Alderman Wilson, 
SECONDED by Alderman Adams, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED. 

MOVED by Alderman Wilson, 
SECONDFJD by Alderman Adams, 

THAT the By-law be road a third time and the Mayor aiid City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED. 

(The By-law received two readings at the Council meeting 
of November 28, 1972, and the third reading this day) 
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BY-LAWS (cont'd) 

5. BY-LAW TO AMEND BY-LAW No. 3575, BEING 
THE ZONING AND DEVELOPMENT BY-LAW 
(St. Vincent's Hospital) 


MOVED by Alderman Linnell, 
SECONDED by Alderman Adams, 

THAT leave be given to introduce a By-law to amend By-law 
No. 3575, being the Zoning and Development By-law, and the By-law 
be read a first time. 

- CARRIED 

MOVED by Alderman Linnell, 
SECONDED by Alderman Adams, 

THAT the By-law be read a second time. 

- CARRIED. 

MOVED by Alderman Linnell, 
SECONDED by Alderman Adams, 

THAT Council do resolve itself into Committee of the Whole 
to consider and report on the By-law, His Worship the 
Mayor in the Chair. 

- CARRIED. 

MOVED by Alderman Linnell, 

THAT the Committee of the Whole rise and report. 

- CARRIED. 

The Committee then rose and reported the By-law complete. 

MOVED by Alderman Linnell, 
SECONDED by Alderman Adams, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED. 

MOVED by Alderman Linnell, 
SECONDED by Alderman Adams, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED. 

(The By-law received three readings.) 

(His Worship the Mayor, and Aldermen Calder. Hardwick 
and Phillips refrained from voting not having been present 
at the Public Hearing) 
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MOTIONS 


1. Apartment Conversions to Condominiums 
Strata Title Act 


At the last meeting of the Council a motion was submitted 
by Alderman Rankin, seconded this day by Alderman Hardwick, in 
the matter of apartment conversions to condominiums - Strata 
Title Act. 

After consideration it was agreed the motion be changed to 
read as follows: 

MOVED by Aid. Rankin, 
SECONDED by Aid. Hardwick, 

THAT WHEREAS many apartments are being converted to 
condominiums under the Strata Title Act; 

AND WHEREAS no management contracts are in existence or 
certain terms of repayment set out; 

AND WHEREAS this type of change of use has many impacts 
on neighbourhoods which should be looked into; 

BE IT RESOLVED THAT City Council instruct the City Solicitor 
and Planning Department to see whether powers exist or are 
required under the zoning by-laws to make it mandatory for a 
public hearing to be held before such change of use can take 
place. 


Considerable discussion ensued on this matter, particularly 
on various provisions that might be made to apply under such 
circumstances, including a lengthened period of notice to protect 
tenants affected. 

MOVED by Aid. Broome, 
SECONDED by Aid. Linnell, 

THAT the proposed motion be referred to the Board of Admin- 
istration for study and report back, particularly on the aspect 
of control in respect of conversion to condominium housing. 


(referred) 


- CARRIED 


The Council adjourned at approximately 5:15 p.m. 


*** 


The foregoing are Minutes of the Regular Council meeting 
of December 5, 1972, adopted on December 19, 1972. 
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BOARD OF ADMINISTRATION . . . .^WORKS) 1 


December 1, 1972 
The following is a report of the Board of Administration: - 

WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 

RECOMMENDATIONS ; 

1. SEWER INSTALLATION - STRATHCONA REHABILITATION PROJECT 


The City Engineer reports as follows: 


"Tenders for the sewer work in the easterly part of the Strathcona 
Rehabilitation area were opened by the Board of Administration on Tuesday, 
November lA, 1972. Only one bid was received which was from the City Engineer. 

The Agreement for the Strathcona Rehabilitation Project provides 
for the cost for engineering works to be shared, (50$ Federal, 25$ Provincial 
and 25/6 Municipal) up to a total of $2 million. 

On September 26, 1972, Council approved construction of the sewers 
in the westerly part of Strathcona at an estimated cost of $537,600. It was 
also noted in the report adopted by Council, that the total cost of sewer 
construction throughout the area may exceed the original allocation, and up to 
$350,000 of the sewer costs may be non-shareable. Fimds to cover the non- 
shareable portion can be made available within the approved 1972-1976 Sewer 
Capital Program. The estimated costs of the works in the easterly part of 
Strathcona are: 

Engineer's Contract Bid $6H,982 
Engineering Inspection & General 

Expenses @ US 86.098 

$701,080 

Since insufficient funds were provided in the Capital Budget, account 
No. 118/7907, Strathcona East Phase II, it is proposed to transfer $350,000 from 
account 118/2001, 'Local Sewerage of Areas E & F Champlain Heights', this will 
leave $150,000 in Item 118/2001 which is now considered sufficient for any work 
which may be undertaken in the current year. The amount of shareable sewer 
expenditures is subject to revision when the Strathcona Rehabilitation Committee 
has reviewed the allocation and when the costs of all parts of the work are known. 

I RECOMMEND that approval be given to carry out the sewer work in the 
easterly part of Strathcona with City Forces, at an estimated cost of $701,080, 
and that $350,000 be transferred from account 118/2001, 'Local Sewerage of Areas 
E & F Champlain Heights' to account 'Strathcona East Phase II', of which $262,500 
is set aside to provide for possible non-recovery of the Senior Government Share 
of the excess costs." 

Your Board RECOMMENDS that the foregoing be approved. 


2. WIDENING OF RUPERT STREET OVER B.N.I. TRACKS. SOUTH OF BROADWAY 

"Rupert Street is to be widened under local improvement from two lanes 
to six lanes. This will necessitate revisions to the crossing protection at the 
B.N.I, tracks. It is estimated that these revisions will cost $100,000, payable 
by the City as this work is not eligible for contributions from tho tjrade crossing 
fund or the railway. 

Funds are available for this work in account 14.8/7907, Commercial and 
Industrial Streets - Unallocated. 

I RECOMMEND that: 

Rupert Street crossing over the B.N.I, tracks, south of Broadway be 

widened. 

14.8/7907 ^^^^ alterations to crossing protection be allocated from account 

Corporation Counsel be instructed to apply to the Board of Transport 
Commissioners for an order to do this work." 


Your Board RECOMMENDS that the foregoing be approved. 
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3. STRATHCONA REHABILITATION AREA - MUNICIPAL WORKS 

The City Engineer reports as follows: 

"On June 15, 1971, Council approved a recommendation of 
the Standing Committee on Planning and Development that the underground 
works in the Strathcona Rehabilitation Area be installed to an RM-3 
standard and requested that the City Engineer report back on proposals 
for the surface improvements. Expenditure of $2 million on the Munici- 
pal Works Program was anticipated, and cost sharing is limited to this 
amount at present. 

Subsequent detailed estimates of sewer and water-works 
costs resulted in Council authorization for a total cost of 
$2,350,000 for this purpose, with $350,000 of sewerage works to be non- 
shareable if additional cost sharing cannot be negotiated. 

Present Estimated Costs 

The estimated costs of the program of Municipal Works 
for the Strathcona Rehabilitation Area are as follows: 

1. Sewerage $ 1,250,000 

2. Water Works $ 130,000 

3. Pavements, sidewalks, and curbs $ 780,000 

4. Boulevards and boulevard trees $ 30,000 

5. Street lighting $ 110,000 


TOTAL $ 2,350,000 


A request for additional cost sharing has been forwarded to 
the Chairman of the Strathcona Rehabilitation Conmiittee and is under 
consideration. 

Present Conditions 

On most blocks of street in the area, some or all of the sur- 
face features - pavements, curbs, sidewalks and lighting - require up- 
grading. For the most part, the north and south blocks have only 
narrow macadam centre strips and no curbs and the east-west blocks 
have old post-top lighting and the sidewalk grid is almost complete. 
In most blocks, there are no front boulevards and no boulevard trees. 
In general, the lighting levels and the pavement, sidewalk and curb 
conditions are sub-standard. 

Proposed Surface Improvement 

The proposed program of surface improvement is as follows 

(a) creation of boulevards of sufficient width for the plant- 
ing of boulevard trees where practical; 

(b) removal of the wood blocks and street-car tracks on a 
presently paved street; 

(c) renewal of curbs and repavinf;; 


(d) 


construction of new curbed pavements on the presently 
unpaved streets; 


(e) Installation of sidewalks where none now exist and 
renewal of existing sidewalks, where necessary; 

(f ) installation of new post-top street lighting, on all blocks. 


. . . .Cont 'd 
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Clause 3 Cont'd 

The creation of such boulevards and the planting of boulevard 
trees is a key element in the rehabilitation of the Strathcona area. 
The existing pavemenCs on the east-west streets are unusually wide and 
piu-it be narrowed to provide space for boulevards and trees. It is pro- 
posed that the new pavements be 32 feet wide between curbs vAich will 
provide fronu boulevards wide enough for the planting of trees. Afi;er 
an extensive reviev; of other possible street widths, the Strathcona 
Rehabilitation Committee expressed their approval of this proposal. 

Timinr; of ..'ork 

The ^;aterv;orks program is essentially complete and it is anti- 
cipated that sewerage will be completed very early in 1973. Surface 
improvements will follow as sections of the underground are completed. 
The -Pull program should be completed late in 1973, so long as there are 
no furcher delays in the selection of street widths and design. 

Local Improvem e nts 

Of the proposed works. Local Improvement procedures will apply 
to KCreet lighting, sidewalks where none now exist and pavements and 
curbs (since the properties are to be zoned Residential, they will pay 
for only curbs). Council, on July 15, 1971, approved a recommendation 
that the i:'roperties assessable for Local Improvements under the Rehabi- 
litation Program should receive 75% Urban Renewal Incentive Relief, 
llie Strathcona '.forking Committee, predecessor of the Strathcona Rehabi- 
litation Committee, has recommended that the Local Improvements be 
advanced on the Initiative and that they be advanced on an 'Area' basis 
rather than for individual blocks or streets. ^' 

R ecommendation 

I llECOMMEND that: 

(a) Council approve the proposals for Municipal Works in the 
Strathcona Rehabilitation Area as set out above; 

(b) the provision of funds for the City's share of the cost 
of boulevards and boulevard trees be dealt with when the 
1973 Supplementary Capital Budget is considered; 

(c) the City Engineer be authorized to advance Local Improve- 
ments on the Initiative for pavements and curbs, new side- 
walks, and street lighting." 

Your Joard RSCOMIIENDS the foregoing recommendations of the 
City Engineer be adopted. 


INFORMATION i 


4. FEDERAL-PROVINCIAL EMPLOYMENT LOAN PROGRAM, 1971 - 
SEWER WORKS 


The City Engineer reports as follows: 

"In closing off the Federal- Provincial Employment Loan Program 
the Department of Municipal Affairs has made an additional $100,000 
available for sewer works at a favourable interest rate. Only 
$500,000 was made available to the City when funds were originally 
allocated for this program. Council had approved an application 
from the City for $1.2 million for Sewers Capital Works. 

•The City Engineer advises that sewer construction in False 
Creek Flats will qualify for the additional $100,000 and has, there- 
fore, requested these funds under the previously approved application. 

Your Board submits the matter to Council for INFORMATION. 


fOR COUNCIL ACTICH SEE PAm. 
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SOCIAL SERVICE AND HEALTH MATTERS 


RECOMMENDATIONS 


1. 


Wives' and Children's Maintenance Act Survey 


The Director of Welfare & Rehabilitation reports as follows: 

"On February 18, 1972 Council adopted a resolution which 
authorized the hiring for six (6) months of two Social Service 
Assistants I-A, for the purpose of conducting a survey of 
welfare recipients who might he eligible for support payments 
under terms of the Provincial Wives' & Children's Maintenance 
Act. Council subsequently approved, on August 15, 1972, 
extending the term of employment for the two survey team 
members until December 51, 1972. 

To date, the survey has been conducted in our North and West 
District Offices, only leaving our East and South District 
Offices, which comprise mainly family units. 

Results obtained by survey in North and West District Offices :- 


The 57 cases closed or adjusted, as a direct result of the 
survey, represent a monthly saving of $9,696.00 - or $116,552.00 
annually. In addition, effective November 1, 1972, $840.00 per 
month in assignments will be in effect which were not being 
received prior to July 25, 1972. These new assignments are a 
direct result of referrals to Family Court initiated by the 
Survey Team. 

It is obvious at this point in the project that the entire 
survey cannot be completed by December 51, 1972, as (1) the 
survey has been inadvertently interrupted on several occasions;' 
including the seven week civic workers' strike; (2) each 
referral to Family Court requires follow-up. (The follow-up 
factor was an unknown quantity at the outset and has developed 
into a major necessary function). 

It is therefore requested that the two temporary Social 
Service Assistants I-A positions be extended for an additional 
three (5) months - to March 51, 1975. 


New Referrals 

Follow-up Referrals 

BF'd for possible future action 

No action possible 

Closed or adjusted as a direct 
result of referral to Family 
Court or Welfare Dept. staff 


182 

95 
80 
76 
57 
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Clause No. 1 (Cont'd.) 

The survey, to date, has revealed that the major reason for an 
extensive backlog of cases is the absence of an orderly follow- 
up process and the lack of a basic understanding of the Family 
Court function and procedures as related to the Welfare and 
Rehabilitation Department. Also the survey suggests that in 
the interests of consistency, expediency, continuity and to 
obtain maximum support from the spouse it would be desirable to 
put all Family Court referrals initiated in all of our District 
Offices through a separate section of the Department having a 
specific responsibility to process such referrals. 

Prior to March 51, 1975 the Director of Welfare & Rehabilitation 
will be submitting a report to Council regarding the establish- 
ment of a separate section for the above purpose, and the 
staffing requirements. 

COSTS 

2 Social Service Assistants I-A $ 4,728.00 

@ $788. each - for 5 months 

Fringe Benefits @ 10% 472.80 

Auto Allowance (100 miles/mo nth /each) 60.00 

TOTAL COST - $ 5,260.80 

C.A.P. Share (50%) $ 2,650.40 

Provincial Gov't, share (25%) 1,515.20 
City Share (25%) 1,515.20 

AVAILABILITY OF FUNDS 

The Comptroller of Accounts advises that funds for this project 
will need to be included in the 1975 Departmental Salary Budget. 

RECOMMENDED that City Council approve the continuation of 
employment of two temporary Social Service Assistants I-A in 
the Financial and Administrative Division to March 51, 1975." 

Tour Board 

RECOMMENDS that the foregoing report of the Director of Welfare 
and Rehabilitation be adopted. 

Request for Health Department Participation 
in a Trial of a New Vaccine 

Tl|ie Medical Health Officer reports as follows! 

"The Connaught Medical Research Laboratories, the sole supplier of 
vaccines in Canada, is developing an improved oral polio vaccine 
and has asked the Health Department to participate in the testing 
program required by the Health Protection Branch of the Federal 
Department of National Health and Welfare. Since the testing 
cannot be accommodated within our regular programs, it will be 
necessary to set up a special project to pursue this study. 

. . . Cont'd 
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:iause No. 2 (Cont'd.) 

In discussions with Dr. D.R.E, MacLeod, Assistant Director of 
Connaught , it was proposed that Connaught provide a project staff 
to carry out the required assessment on the 300 infants to be en- 
rolled in the study. This testing project must be completed before 
the end of the School year. 

The one full-time Public Health Nurse I required must be appointed 
for the period January 1st to June 30th, 1973* In addition, a part- 
time Public Health Nurse I will be required for a total of three 
months, and a Clerk -Typist II will be required part time for a total 
period of four months. 

The total cost of the project submitted to Dr. MacLeod has been 


assessed as follows! 

a. Psrsonnel: 

- Public Health Nurse Coordinator $ 7»300 
(P.H»N.I.) - nine months equivalent 

- Clerk/Driver ( Clerk -Typist II) - 1,900 
four months equivalent 

b» Fringe Benefits 550 

c. Travel - 5,000 miles @ 12?j/mile 600 

do Materials and Postage kOO 

e * Miscellaneous Expenses 100 

subtotal . $10,850 

f . Administrative Services @ 10^ 1,085 

TOTAL $11,935 


"Following subTTiission of this budget to Connaught, Dr. MacLeod 
confirmed by letter as follows: 

•We accept this budget realizing that it is tentative 
and may be exceeded by actual expenditures.* 

There will be no expense to the City of Vancouver concerning 
this project. 

In view of the importance of this project your Medical Health 
Officer recommends that the City of Vancouver agree to participate 
with the Connaught Medical Research Laboratories in this study." 


Your Board RECOMMENDS that 

(1) The Health Department be authorized to participate in the 
testing program described above on the understanding that 
all expenses are fully recoverable from the Connaught Medical 
Research Laboratories; 

(2) Expenditure of funds in the amount of $10,850 be authorized 
subject to total recovery as arranged with Connaught Medical 
Research Laboratories; 

(3) The Director of Personnel Services be authorized to establish 
the two temporary positions of Public Health Nurse Coordinator 
(Public Health Nurse I) and one Clerk-Typist II, i.e. one full 
time Public Health Nurse I for the period January 1st to June 30th, 
1973; one part-time Public Health Nurse I for a total of three 
months; one Clerk-Typist II, part time, for a total period of 

four months; the project to terminate by June 30, 1973* 
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5. Welfare and Rehabilitation Department - 
Extension of Temporary Staff 


The Director of Welfare and Rehabilitation reports as follows: 

"On March ?» 1972, City Council approved the hiring of six 
Social Service Assistants I for a period of three months, 
and on August 15, 1972, extended these temporary positions 
to December 51, 1972, to facilitate an "in-service" staff 
training program. 

Our "in-service" staff training program will not be completed 
by December 51, 1972, and I would request a further extension 
to March 51, 1975. 

ESTIMATE OF COSTS 

Salaries (1975 Rates') 

6 Social Service Assistants I 

(temporary 5 mos.) @ $720. per month 

Fringe Benefits 10% 

Total Cost: $ 14,256. 


Canada Assistance Plan (50%) $7,128. 
Net Cost to City $7,128. 

The Comptroller of Accounts advises that if City Council approve 
the requested extension of temporary staff listed above, the 
required funds will need to be included in the 1975 Departmental 
Budget, 

NOTE : Application will be made for 25% cost sharing by the 
Province, 

RECOMMENDED that authority be granted to retain the six Social 
Service Assistants I for an additional three months," 


Your Board has been informed that the Department of Rehabilitation 
and Social Improvement, Victoria, has refused to pay 25^ of the 
cost. Accordingly, your Board RECOMMENDS, and the Director of 
Welfare and Rehabilitation agrees that the temporary staff be 
phased out at the rate of two per month over the next three months 
starting on the 27th of January. 

Your Board RECOMMENDS FURTHER that a revised application be 
submitted to the Provincial Government. 


$ 12,960. 
1x296. 


FOR COUNCIL ACTION SEE PAfiE(S) .. Jl^Z 
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BUILDING AND PLANNING MATTERS 

CONSIDERATION 

1. Strathcona Rehabilitation Project: 
MacLean Park Public Housing Project 

The Director of Planning and Civic Development reports as follows: 

"The Strathcona Rehabilitation Committee met on October 25th 
and considered a request from the MacLean Park Tenants' Asso- 
ciation for a grant of $20,000 from the Strathcona Rehabilita- 
tion contingency fund for the cost of materials needed in the 
development of half an acre of land adjacent to the MacLean 
Park Housing Project. The cost of labour will be provided by 
a Local Initiative Program grant, if approved. 

The land, located on the northeast corner of Union Street and 
Gore Avenue, is owned by the City but presently leased to the 
B.C. Housing Management Commission for a period of ten years. 
BCHMC leased the land on the request of the Tenants' Associa- 
tion and has turned over the development of it to them. 

Over the past three months the MacLean Park Tenants' Associa- 
tion has been involved in attempting to pull together various 
agencies to co-operate in the development of a community mini- 
park on the site. They have received support from CMHC in the 
drafting of preliminary plans and estimates of cost. BCHMC 
has agreed to sponsor the LIP proposal, which will provide the 
labour from local residents. 

Both the land in question and the MacLean Park Housing Project 
are within the boundaries of the Strathcona Rehabilitation 
Project. MacLean houses 2,000 people, approximately 1/3 of 
the total population affected by the Rehabilitation Project. 
It has the highest density and the highest concentration of 
senior citizens in the community. 

The development proposal as presently planned includes a 
depressed stage area and band shell, a miniature pitch and 
putt course, a garden area with grass, trees, benches and a 
rock pool with bridge, as well as walkways and perimeter 
fencing . 

The Strathcona Rehabilitation Committee feels that this pro- 
posal, located at one of the main entrances to the community, 
will provide much-needed passive recreational space near the 
western border of the community in an area dominated by four 
major senior citizens' projects. It will also contribute to 
the general rehabilitation and beautif ication of the area. 

The federal and provincial representatives on the Strathcona 
Rehabilitation Committee have agreo^ to the proposal, and 
committed their share (75%) of the cost of the materials. 
From the point of view of the City, therefore, the City would 
benefit from the construction of the park, for a total City 
expenditure of $5,000. 

Subsequently, discussions were held between the Board of Admin- 
istration, the City Engineer, the B.C. Housing Management Commission 
and the Director of Planning and Civic development , when the following 
points were made : - 


(a) Whereas there was presently a lease on the land, 

in fact, it would be more appropriate for the land 
to be sold to the Federal-Provincial partnership, 
who own the MacLean Park Housing Project with a 
repurchase option for 20 years, in the apparently 
unlikely event that the City v^ould need the land 
for highway purposes. 

cont ' d . . . - 
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Clause No. 1 continued 

In addition, there is a further strip of now surplus 
highway land to the north which could be included in 
such a sale, if consummated. Despite the fact that the 
City bought the land from the Urban Renewal partnership 
for .84<? a square foot, as part of Redevelopment Pro- 
ject No.l , it is suggested that this sale of the 
Federal-Provincial partnership should be for a nominal 
dollar. 

(b) On the details of the form of development, the City 
Engineer feels that the band shell is inappropriate 
and this view was supported by the other parties. 

(c) The Board of Administration Suggested that instead of 
the playground construction being carried out with a 
Local Initiatives Program grant for the labour, with 
cost of materials being shared as part of the rehabili- 
tation project, the B.C. Housing Management Authority, 
could more appropriately, finance anything not covered 
by the Local Initiatives Program grant, and in addition, 
supervise the construction of the project and accept 
responsibility for its operation. 

The above was discussed by the B.C. Housing Management 
Authority at its meeting on November 27, 1972, and they 
resolved not to accept this position. 

Comparing the two arrangements, the City would be respon- 
sible for 25% of the cost of materials, financing the 
project out of the Strathcona Rehabilitatipn Project and 
for 6.25% of the cost (the City's share of the annual 
subsidy) , if the project were financed as an operating 
cost by the B.C. Housing Management Authority. 

The Director of Planning and Civic Development, as Chairman of the 
Strathcona Rehabilitation Committee, recommends :- 

(a) THAT if the Local Initiatives Program grant is approved for 
MacLean Park Tenants' Association, the City agree to the 
inclusion of the cost of materials as part of the cost of 
the Strathcona Rehabilitation Project from the contingency 
amount for the Strathcona Project. 

(b) THAT the B.C. Housing Management Authority be requested to 
assume responsibility for supervising the construction of 
the project and for its subsequent maintenance. 

(c) THAT consideration be given to the sale for $1.00, of the 
land in question and additional surplus highway land, subject 
to a 20 year repurchase option if the land is required for 
highway purposes for one dollar. 

(d) THAT, if the property is sold to the Federal/Provincial 
partnership, it should be with the agreement that the 
development is subject to the same condition as applies 
in the present lease: i.e., that the form of development 
is subject to the approval of the City Engineer." 


Your Board submits the recommendations of the Director of Planning 
and Civic Development for the CONSIDERATION of Council. 


FOR COUNCIL ACTION SEE PAfiE[S).l£Z. 


A-S 


Board of Administration December 1, 1972 (FIRE) 1 


FIRE AND TRAFFIC MATTERS 


RECOMMENDATION ; 

1. Tender No. 39-72-3 - Fire Trucks 


Tenders for the above were opened by your Board on October 23, 1972 
and referred to the Fire Chief, City Engineer and Purchasing Agent for report. 
The officials concerned report as follows: 

"This tender called for prices on two only 1050 Inp.G.P.M. Triple 
Combination Fire Trucks and one only 100 foot Aerial Ladder Truck. 

On August 1, 1972, Council approved the funds for these purchases 
in advance of the 1973 Budget. 

A working tabulation is on file in the office of the Purchasing 

Agent. 

Local content consideration does not play any part in the evaluation 
of the bids. 

Item 1 - 1050 I.G.P.M . Triple Combination Pumper Fire Truck 

Three bids were received for this item. Bid No.l is acceptable. 
Bid No.l offered two different makes of truck chassis, a Ford chassis and a 
White chassis. The Ford chassis meets specifications as it is fitted with an 
automtic transmission. The White chassis at a savings of $309.00 per truck 
is not considered to offer the best value because it is not fitted with an 
automatic transmission. 

The Fire Chief, City Engineer and Purchasing Agent RECCMMEND acceptance 
of the low bid (Bid No.l) from Howard Distributors Ltd. for two only 1050 I.G.P.M. 
Triple Combination Punper Fire Trucks c/w Ford 0900 chassis at a total price of 
$85,170.00 (142,585.00 each). 

Item 2 - 100 Foot Aerial Ladder Fire Truck 

Three bids were received for this item. Bid No.l from Silverline Fire 
Equipment Ltd. is acceptable. Bid No.l offered a choice of two different makes 
of chassis, a Ford and a White. The White chassis is considered to provide the 
best unit because of its much shorter turning radius. This Aerial Ladder 
Truck is over 4-0 feet long and requires a short turning radius if it is to 
operate successfully in the West End of Vancouver. Even though the White truck 
is not fitted with an automatic transmission, the advantage it offers in 
manoeuTarability because of its short turning radius more than offsets the dis- 
advantages of not being equipped with an automatic transmission. 

The Fire Chief, City Engineer and Purchasing Agent RECCMMEND acceptance 
of the low bid. Bid No.l, from Silverline Fire Equipment Ltd. for one only 100 
foot Aerial Ladder Fire Truck c/w a White model 6000 chassis at a total cost 
of $68,657.00. 

The % Provincial S.S. Tax (and any other specified tariff) is in 
addition to all prices shown in the report and in the working tabulation." 

Your Board RECCMMENDS that the recommendation of the Fire Chief, 
City Engineer and Pxirchasing Agent be approved, subject to a contract satis- 
factory to the Corporation Counsel. 
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CONSIDERATION ; 

2 . Request to Use Sound Truck 


The City Engineer reports as follows: 

"We have received a request from the Jewish Youth Council 
in a letter dated November 1972, for permission to use a sound 
truck on December 6, 1972, 

If Council gives permission, the sound truck, broadcasting 
Israeli music, will accompany their annual Torchlight Parade from Oak 
Street and 27th Avenue to OsJc Street and 41st Avenue at 7:00 p.m. 

Permission for the parade has been given by both the BDlice 
and Fire Departments but the use of a sound truck is a matter of Council 
policy, and is, therefore, referred for Coxmcil*s consideration. 

In previous years Council has given permission to use the 
sound truck. No problems appeared to evolve from its use and no 
complaints with regard to sound volume were received by the Engineering 
Department," 

Your Board submits the matter to Council for CONSIDERATION. 


FOR COUNCIL ACTION SEE PA£E(S)..i£2... 
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FINANCE MATTERS 


RECOMMENDATI ONS 


1. Stage Lighting Control Equipment - Re-location of the Lighting 
Console, The Queen Elizabeth Theatre 


The Theatre Manager reports as follows: 

"When the Theatre was built the lighting console was placed in the 
front centre of the lower orchestra and has been a source of irritation 
ever since. 

The present location of the lighting console takes up the space of 
twenty prime seats. It is also undesirable from an operator's point 
because of proximity to the sounds from the orchestra. 

Phase III of the replacement program of the lighting control 
equipment provides an opportunity, at minimum cost, to re-locate the 
console in the now unused radio room. 

The costs associated with the move are the cost of running cable 
to the radio room, the lifting of the new unit into the radio room 
location, renovation of the radio room and the covering over of the 
present console location and the provision of seats. Estimated cost 
$10,000. 

The reason for asking approval at this time is that the location 
will affect the design of the lighting console units presently on order. 

The Director of Finance advises that if approved the additional 
funds estimated at $10,000 will be provided in the 1973 Supplemental 
Budget. 

The Manager of The Queen Elizabeth Theatre recommends that the 
sum of $10,000 be approved in advance of the 1973 Supplemental Capital 
Budget for the re-location of the lighting console and the provision 
of seats in the present console location. The work to be under the 
supervision of the Building Inspector. 

The Vancouver Civic Auditorium Board strongly supports this 
recommendation." 

Your Board RECOMMENDS the foregoing report of the Theatre Manager 
oe approved. 


FOR COUNCIL AQION SEE PA6E(S)..^^.Z 


BOARD OP ADMINISTRATION 


INFORMATION 


PROPERTY MATTERS 


DECEMBER 1 , 1 972 


Demoli tions 


The Supervisor of Property & Insurance reports as follows :- 

"I have received and opened quotations from various contractors 
for demolition of the structures listed below and have av/arded 
the contract to the low bidders as noted :- 


Property 

1549 Parker Street 
lot 17, Block 24, 
I>.L. 264A 


€76 Bidwell St. 
Lot 7 exc. N 91« , 
Elock 57, D.L. 185 


3 635-1643-1649- 
1657 Barclay St., 
lots W^s 26, 
Ih 25, Vik 25, 

24, Block 57, 
,L. 185. Including 
dll foundations. 


Project 

Britannia 
Community 
Services 
Centre 


West End 

Community 

Centre 


West End 

Community 

Centre 


Successful 
Bidder 

Merchant 

Contractors 

Ltd. 


John Bulych 


Bob's Power 
Demolition 
Co. Ltd. 


City to 

Pay 


Code No. 


$835. OO 5830/428 


$995.00 649-1102 


$6,200.00 649-1102 


The above contracts have been confirmed by the Board of 
Administration cvnd are reported to Council for INFORMATION." 

Your Board submits the foregoing report to Council for INFORMATION. 
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RECOMMENDATION 


2. Sale to the Broadway Pentecostal Tabernacle for 
Combined Church and Senior Citizens' Development 

The Supervisor of Property and Insurance reports as follows:- 

"The Supervisor of Property and Insurance has received an offer to 
purchase Lots 18 to 2h inclusive and Lots B & C, Block 22, N of Sec. 3I4, 
THSL, Situated on the North Side of East Broadway between Slocan and 
Penticton Streets, from the Broadway Pentecostal Tabernacle in the amount 
of $100,000.00. Appended to their offer is a consultant's report 
advising of an approximate $50,000.00 to $60,000.00 additional construction 
costs created by the site peculiarities. It should be clearly pointed out, 
however, that the additional construction costs are not all attributable to 
site peculiarities, but include additional costs which will be incurred 
because of the choice of design and lay-out of the proposed development. 

History ; 

The Subject site was released for sale in 19$9 on the recommendation 
of the Technical Planning Board for some form of institutional use. On 
April 2nd, I968, Council approved the recommendation of the Director of 
Planning that the site be released for sale to a non-profit organization 
for development -of' senior citizens' housing, subject to the site being 
rezoned to GI^l, Comprehensive. 

In April, 1970, the Broadway Pentecostal Tabernacle obtained rezoning to 
CD-I for a coiribined church and high-rise senior citizens' development on 
the site. At that time, the Tabernacle submitted a firm net offer of 
$122,000.00 with full knowledge of site peculiarities, and with a floor 
space ratio approved by Council at 1.U5. However, prior to the matter 
being placed before Council, this group withdrew their application due to a 
conflict within the congregation over the suitability of the project. 

In April, 1972, the church advised the City that their internal problems 
had been resolved and that they now wish to reapply for development of 
the site on a similar basis as previously proposed. 

On August 31st, 1972, Council, at a Public Hearing, approved the rezoning 
of the land for a combined church and senior citizens' high-rise developj- 
ment with a floor space ratio of 1.22, for a period to expire on 
January 9th, 1973, in which time the project was to be inqjlemented or the 
land would revert to its original zoning of RS-1, Single Family Dwelling. 


Description of Site: 

The site has a frontage of U29' on Broadway Street and a depth of 
approximately 126'. The property is level and there are no known fill 
conditions. The lane at the back of the site is approximately 10 to 12 feet 
above the site level and as such is considered to create some additional 
cost in the form of retaining walls, etc. 

Based on drawings submitted, it is estimated that approximately 275 feet 
fronting on Broadway will be utilized for church purposes and the balance 
of the site, 15U feet, fronting on Broadway will be used for the high-rise 
senior citizens' tower consisting of 8 floors and containing 80 dwelling 
units. 
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2. SALE TO THE BROADWAY PENTECOSTAL TABERNACLE 
FOR COMBINED CHURCH AND SENIOR CITIZENS' 
DEVELOPMENT (Continued) 

Valuation ; 

The following values have been determined in accordance with the zonings 
and the uses: 

1972 Assessed value for entire site based 

on RS-1 zoning $ 99,876.00 

RS-1 Zoning: estimated current market value 

taking into consideration location and 

site problems $ 130,000.00 

CD-I Zoning: estimated market value based on 
approved use for development of 80 

senior citizens' suites and church site $ 1^^,500.00 

It has been the policy of the City to sell lands for Senior Citizens' 
Development at the assessed value based on subdivided lots as determined 
for general purposes under Section 3I42 (1) of the Vancouver Charter. 
The sale of City-owned lands for church purposes has been at market 
value. In each case the purchaser may apply for tax exemption. 
Following this criteria, the value of the site has been estimated as 
follows, taking into account site location and deficiencies: 

1972 assessed value of the portion to be used 
for Senior Citizens' Development on 
the basis of subdivided lots in an 
RS-1 zoning $ 35,500.00 

Current market value of the area to be used 

for church purposes on the same basis 82,500.00 

CoBfcined value of entire site: $ 118,000.00 

This offer to purchase is placed before Council inasmuch as this group had 
proceeded with development proposals and application for rezoning prior to 
certain recent actions taken by City Council respecting the review of 
senior citizens' policies. A report by the Director of Planning and the 
Director of Finance pertaining to this review has been forwarded to the 
Standing Committee on Planning & Development . The report expresses the 
fact that as an alternative to selling its lands for Senior Citizens' 
Development on an assessed value basis, which is below market value, and 
tax exempt, it may be more financially beneficial to sell lands for 
Senior Citizens' Development to the Greater Vancouver Regional District, 
in which case, full taxes would be charged with the City paying a small 
amount of the net operating costs and amortization costs. 

Cons ide rat ion: 


The matter of the direct sale of City lots 18 to 2k inclusive, and Lots B 
& C, Block 22, N of Sec. 3U, T.H.S.L. , is placed before Council for 
consideration and determination as to price. In the event Council favours 
the direct sale, and establishes the selling price, it is 

RECOMMENDED that the sale be on City terms at 9% interest subject to the 
following conditions:- 
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2. SALE TO THE BROADWAY PENTECOSTAL TABERNACLE 
FOR COMBINED CHURCH AND SENIOR CITIZENS' 
DEVELOPMENT (Continued) 


1. The purchaser to enter into a bulkhead agreement with respect to 
the entire site as the properties are below the level of the 
abutting lane and Slocan Street. 

2. That an option be granted in favour of the City to repurchase the 
entire site at the net sale price in the event that a substantial 
amount of constmiction is not commenced within 2 years of Council's 
approval , 

3. That an option be granted in favour of the City to repurchase that 
portion of the site designated for Senior Citizens' Development and 
the improvements located thereon at the net cost of the land, in the 
event the site is used for purposes other than senior citizens' housing 
during the term of 21 years from the date of Council's approval of 

the sale. 

it. The date of sale to be the date of Council's approval. 

5. The purchaser be required to finance that portion of the site 
j designated for Senior Citizens' Development in accordance with 

the Elderly Citizens' Housing Act. 

i 6. If it is necessary to create a separate parcel for the senior citizens' 

site in order to comply with Item 3 above, the purchaser to obtain the 
necessary resubdivision and provide the City with the required sub- 
division plans." 

j Your Board 

i Submits the foregoing report to Council for CONSIDERATION and RECOMMENDATION. 


3. Request for Authority to Demolish 

782 East Pender St. - Lot 1?, Block 76, D.L. l8l 
itTid 767 Keefer St.. - Lots 27&28. Block 76. D.L. I8I 

The Supervisor of Property & Insurance reports as follows: 

"The subject properties were acquired in I966 and I967 as "Advsince 
Purchases - Future Redevelopment Project." The properties are 
situated within the boundaries of Strathcona Rehabilitation Project 
area. 

While, for some time, they have been in poor condition they have been 
utilized to provide temporary housing for people displaced by Urban 
Renewal Project II. 

The tenant of 782 East Pender St. moved out some time ago but we retained 
the property as possible alternate accommodation for the remaining tenant 
in 767 Keefer St. 767 Keefer Street, former Yugoslav Hall, is in very 
poor condition euid we have received complaints from civic inspectors regard- 
ing sub-standard electrical service, chimneys etc. A rough estimate by this 
office as to the monies required to improve the building sufficiently to 
permit continued occupancy was in the realm of $18,000.00 in 1971. This has 
been confirmed by a report from Mr. Lowden of the Strathcona Rehabilitation 
Site Office, dated Setpember 11, 1972, wherein, at a time when they were 
considering it as a possible headquarters for S.P.O.T.A. , their conclusion 
was that the cost of such renovation wotild be in the realm of $22,000.00 to 
$25,000.00, and that the building was In such poor condition that it did 
not justify such renovation. 


/5 


5391 


BOARD OP ADMINISTRATION, December 1, 1972 ( PROPERTIES )... 5 


3. Request for Authority to Demolish 

782 East Pender St. - Lot 17, Block 76, D.L. 1 8I and 

767 Keefer St. - Lots 27&28, Block 16, D.L. 18I (Continued) 

Ve have now been successful In relocating the ranai.ning tenant of 7^7 Keefer 
Street in the MacLean Park Project, 

Since we had held 782 East Pender Street, which is a small i^-room dwelling, 
as alternate accommodation for the above-mentioned tenant we are now free 
to dispose of this dwelling which is also in very poor condition. 

The Strathcona Rehabilitation Committee are endeavouring to persuade private 
owners to demolish derelict buildings and following such general policy Mr. 
Lowden of the Site Office and Mr. H. Pickstone, Deputy Director of Planning 
& Civic Development, both endorse the proposal to demolish the subject sub- 
standard structures. 

RECOMMENDED that the Supervisor of Property & Insurance be instructed to 
call for bids for the demolition of 767 Keefer Street and 782 East Pender 
Street." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property & Insurance 
be adopted. 


FOR COUNCIL ACTION SEE ^m[S)..M:-%--^--^ 


CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 
December 19, 1972 

A Regular meeting of the Council of the City of Vancouver 
was held on Tuesday, December 19, 1972, in the Council Chamber, 
at approximately 9:40 a.m. 

PRESENT ; His Worship the Mayor 

A?dermen Adairis , Bird, Broome, Calder, 
Hardwick, Linnell, Rankin, Sweeney 
and Wilson 

ABSENT: Alderman Phillips 

CLERK TO THE COUNCIL ; D. H. Little 

PRAYER 

The proceedings in the Council Chamber were opened with 
prayer, offered by Reverend Dr. George Turpin, Civic Chaplain. 

'IN CAMERA' MEETING 

The Council agreed to an 'In Camera' meeting later this day 

ADOPTION OF MINUTES 

MOVED by Alderman Broome, 
SECONDED by Alderman Hardwick, 

THAT the Minutes of the Regular Council meeting (with the 
exception of the 'In Camera' portion), dated December 5, 1972, 
be adopted. 

- CARRIED. 

COMMITTEE OF THE WHOLE 

MOVED by Alderman Broome, 
SECONDED by Alderman Bird, 

THAT the Council resolve itself into Committee of the Whole 
His Worship the Mayor in the Chair. 

- CARRIED. 

UNFINISHED BUSINESS 

1. Administrative Changes: Dept. of Permits and 

Licenses and Dept. of Planning and Civic Development 

Pursuant to a request received from the Municipal and 
Regional Employees' Union, dated December 15, 1972, it was 

MOVED by Alderman Hardwick, 

THAT the Board of Administration report of November 23, 
1972, respecting Administrative Changes: Department of Permits 
and Licenses and Department of Planning and Civic Development, be 
deferred for consideration at the next regular meeting of Council 


- CARRIED. 


Regular Council, December 19, 1972 
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UNFINISHED BUSINESS (continued) 

2. Local Improvement Project 
- Glen Drive 


It was agreed to defer consideration of this matter, pending 
hearing of a delegation later this day. 

3 . Development Permit Application - 
Broadway and Kingsway (former 
Mount Pleasant School site) 


The Council further considered the Board of Administration 
report of November 27, 1972, which is quoted as follows: 


'The Director of Planning and Civic Development reports that: 

"Dirasser, James, Jorgenson S Davies, Architects and Engineers 
have, on behalf of Royal Oak Holdings, filed development permit 
application 59015 to construct a retail shopping centre 
development. 

The 3.2 acre site is bounded by Kingway, Broadway, Prince Edward 
Avenue and East 10th Avenue. It was fornverly the Mount Pleasant 
School site and is zoned as a C-2 Commercial District. It is 
owned by the Vancouver School Board. 

The proposed shopping centre will contain 120,775 sq. ft., with 
a floor space ratio of 0.86, on two I'evels of retail stores and 
off-street parking. 

The lower level, at Broadway elevation, will contain three banks. 
Shoppers Drug Mart, Fields Department Store, Liquor Control 
Board outlet, and 13 specialty retail stores. The main access to 
these stores i^s. from the lower mall extending the full lengtlT of 
the development. 

The upper level, at East lOth Avenue elevation, will contain a 
Safeway Food Store, Medical Offices, Health Club and two specialty 
stores . 

286 off-street parking spaces and 6 loading and unloading spaces 
•will be provided. 135 off-street parking spaces at the lower level 
and 151 spaces on the 10th Avenue roof level. 

8 loading and unloading spaces are located throughout the proposed 
development with service corridors to all areas of the buildine. 

The Developers will be leasing the property, with the Board of School 
Trustees continuing as landowners. 

The proposed use and development of this C-2 Commercial Site is 
•outright'; however, the specific approval of the Technical 
Planning Board had to be first obtained as the site is 'Double 
Fronting ' . 

The Technical Planning Board, after advice from the Design Panel 
are prepared to APPROVE this aevelopmont permit application subject 
to certain conditions .*( For conditions or approval - see Appendix A 
(attached . ) 


(continued) 


Regular Council, December 19, 1972 3 

UNFINISHED BUSINESS (continued) 

Development Permit Application - 

Broadway and Kingsway (former 

Mount Pleasant School site) - cont'd 


Closure of Existing Public Comfort Station 

The City Engineer advises that: 

There is an existing City Public Comfort Station at the south 
east corner of Broadway and Kingswe^y. 

The developers have verbally advised that there will be normal Shopping 
Mall Public Restroom facilities available to the public the same hours 
as the Mall is open. 

Having regard to the proposed availability of Public Restroom facilities, 
with the concurrence of the developer, it is proposed to close and remove 
the existing City Public Comfort Station when the Public Restroom facil- 
ities are completed and open for use within the Shopping Mall. 


View of City Planning Conmission 

The Vancouver City Planning Commission have by letter dated 
November 9, 1972 expressed their concern to Council regarding 
the proposed commercial development on the site (for copy of 
letter - see Appendix B attached). 

The Corojnission questioned the wisdom of permitting the 
shopping centre at this location for stated reasons. 

The Commission in their letter express a strong opinion that the: 

'....proposal to change the use of a site from what has been 
a direct public use to a private commercial use, should not 
be made until all possible public spatial needs in that 
connection have been examined and discussed by appropriate • 
public bodies, including the Commission...' 

In considering the view of the Commission, it must be recognized 
that the site has been zoned for many years as C-2 (^oimercial 
District . The uses proposed are permitted as 'outright uses ' 
by the regulations of the C-2 Commercial Zoning District Schedule 
of the Zoning and Development Bylaw. 

•The only reason for the Technical Planning Board's consideration 
of the development permit application' is because the site is 'double 
fronting ' . 

The Technical Planning Board in reviewing the development permit 
applical ion considered the use in relationship to its location. 
It was clear however, that the development permit application 
must be processed on the basis of the Zoning 8 Development Bylaw 
The Bylaw permits the proposed uses while providing that the 
design of the building and accessory buildings in relation 
to the site be subject to the approval of the Technical Planning 
Board, (because of the site being 'double fronting'). 


(continued) 
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UNFINISHED BUSINESS (continued) 

Development Permit Application - 

Broadway and Kingsway (former 

Mount Pleasant School site) - cont'd 

RECOMMENDATION 

That City Council confinn the approval of the Technical Planning Board to 
Development Permit Application No. 59015; endorse the future closing and 
removal of the existing City Public Comfort Station at the south-east 
corner of Broadway and Kingsway. 


Further that the Vancouver City Planning Commission be provided with a copy 
of the report. 


Your Board recommends approval of the recommendations of the 
Technical Planning Board. ' 


(* Appendix A referred to is on file in City Clerk's office.) 

At the last meeting of Council, the whole matter was tabled 
to this meeting, to allow the School Board an opportunity of 
holding a public meeting with the residents of the area. The 
meeting was held on December 18th. 

After due consideration, it was 

MOVED by Alderman Linnell, 

THAT the whole cfuestion be tabled for two months. 

- LOST. 

MOVED by Alderman Broome , 

THAT the recommendation of the Board of Administration, dated 
November 27, 1972, re Development Permit Application - Broadway 
and Kingsway (former Mount Pleasant School site), be approved 
on the understanding that consideration will be given to: 

(a) provision in the development for the required comfort 
facilities ; 

(b) provision for appropriate library facilities; 

(c) provision for an information centre; 

(d) provision for further public open space in lieu of 
the excess parking spaces. 

- CARRIED. 

MOVED by Alderman Adams, 

THAT the petition received from residents in the area, requesting 
a modern shopping centre at this location, and the petition from the 
Mount Pleasant Parent Teacher Association, setting out various views 
respecting development, be received for information. 


- CARRIED. 
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UNFINISHED BUSINESS (continued) 

4. Adoption of National 
Building Code 1970 

The Board of Administration, under date of December 18, 1972, 
submitted the following report: 

'The City Building Inspsector reports as follows: 

"On October 17, 1972 Council passed the following resolution. 

"THAT the recommendations of the Board of Administration 
contained in the Board report of October 13, 1972, re 
National Building Code 1970, be approved and the matter, 
therefore, laid on the table accordingly for two months 
to enable representations to be received from the 
industry," 

Copies of the report and draft By-law were sent to the follow- 
ing organizations: 

Amalqamated Construction Assocation 
Architectural Institute of B.C. 
Professional Engineers Association of B.C. 
Vancouver Board of Trade 
Real Estate Board of Greater Vancouver 
Central Mortgage & Housing Corjjoration 
Provincial Fire Marshall 
Board of Parks & Public Recreation 
Vancouver School Board 

Sheet Metal & Air Conditioning Contractors 

National Association (B.C. Chapter) 
Social Planning & Review Council of B.C. (Handicapped) 
Division of Building Research, National Research 

Council c/o B.C. Research Council 
Building Owners & Managers Association 
Canadian Underwriter's Association 
Keen Engineering Ltd. 
Dominion Construction Co. 
Paine & Associates, Architects 
Heads of all City Departments 

Submissions have been or are being received as follows: 

Organization Date submission received 

Social Planning & Review Council of B.C. June 9, 1971 

(Handicapped) and Sept. 25, 1972 

Paine & Associates, Architects Dec. 1, 1972 

D.W. Thomson & Co. Dec. 11, 1072 

Central Mortgage & Housing Corporation Dec. 11, 1972 

Amalgamated Construction Association Dec. 12, 1972 

The Consulting Engineers' Division of the 

Association of Professional Engineers of B.C. Dec. 12, 1972 

Vancouver School Board Advised that submission 

in mail Dec. 18/72. 
Architectural Institute of B.C. Advised that submission 

is being mailed. 

Since at least two submissions are still to be received it is felt that 
the report on the same should be made as Aarly as possible in January 1973." 

Ybur Board submits the foregoing report for the INFORMATION of Council.' 


(continued) 
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UNFINISHED BUSINESS (continued) 

Adoption of National 
Building Code 1970 (cont'd) 

MOVED by Alderman Broome, 

THAT the foregoing report, re Adoption of National Building 
Code 1970, be received for information. 

- CARRIED. 

COMMUNICATIONS OR PETITIONS 

1. Delegation Request: Grant to 
Assist Needy at Christmas 

MOVED by Alderman Rankin, 

THAT the delegation request from the Lower Mainland Welfare 
Rights Organization, respecting a grant to assist the needy at 
Christmas, be approved, and the delegation be heard later this 
day. 

- CARRIED. 

2 . Downtown Vancouver 
Transit Concepts 

A communication was received from the Minister of Municipal 
Affairs advising, in acknowledgment, that the Minister would be 
pleased, at a mutually convenient time, to discuss the matters 
brought to his attention re Downtown Vancouver Transit Concepts, 
and referred to particularly in the report of the Standing Committee 
on Transportation, dated September 28, 1972. 

MOVED by Alderman Hardwick, 

THAT this communication be referred to the appropriate 
Standing Committee of the 1973 Council . 

- CARRIED. 

3 . ' Park and Ride ' 

MOVED by Alderman Hardwick, 

THAT the communication, dated November 30, 1972, from the 
Vancouver City Planning Commission, on the subject 'Park and Ride, ' 
be referred to the appropriate Standing Committee of the 1973 Council. 

- CARRIED. 

4. Power and Telephone Line 
Beautif ication Fund Act 

The following letter was received from the Minister of 
Finance, under date of Decertibej: 6, 1972 r 

' In regard to your application under the British 
Columbia Power and Telephone line Beautification Fund Act, 
I am pleased to advise the Province of British Columbia will 
share equally with your City and the public utilities involved in 
placing underground the power services listed in Group A, 
excepting 1(e), of your application dated October 26, 1972. 


(continued) 
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COMMUNICATIONS OR PETITIONS (continued) 

Power and Telephone Line 
Beautif ication Fund Act (cont'd) 

We understand the estimated cost to be borne by 
the City and the public utilities is $325,893, and the Province 
hereby commits, under the British Columbia Power and Tele- 
phone Line Beautification Fund Act, payment of an amount not 
exceeding $325, 893. 00 for this work. We will make payment 
at the completion of the job, or by arrangement by way of 
progress payments as the job proceeds.' 


MOVED by Alderman Broome, 

THAT the foregoing advice be received for information. 

- CARRIED. 

5. Interim Funds for an 

Information Centre Co-ordinator 

A request was received from the Mount Pleasant Information 
Service Centre, requesting that Council reconsider its decision 
to disallow use of City funds to information centres for staff 
salaries. The request is made for permission to allocate $400.00 
from their City grant in order to retain one staff member to 
co-ordinate the Centre's efforts and its outreach programs, for 
the period November 30 - December 30, 1972. If their L.I. P. 
application receives approval prior to December 30, 1972, all or 
part of the City funds could be reimbursed, it is pointed out. 

MOVED by Alderman Rankin, 

THAT the request be approved, on the understanding the City 
will be reimbursed should L.I. P. funds be forthcoming by the end 
of this year . 

- LOST. 

6 . Provincial Government Land 
Acquisition Programme 

It was agreed to defer consideration of the letter from the 
Minister of Municipal Affairs, regarding their land acquisition 
programme, for consideration later in the day when the subject 
will be dealt with under consideration of Board of Administration 
reports . 

7 . Grey Cup Game: 1974 

A communication was received from the Canadian Football 
League, under date of December 6, 1972, accepting the invitation 
of Vancouver that the 1974 Grey Cup Game be held in Empire ^ 
Stadium. 

It is advised the City's offer has been accepted on the 
basis set out in the communication, and acknowledgment on sue 
conditions is requested. 


(continued) 
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COMMUNICATIONS OR PETITIONS (continued) 

Grey Cup Game: 1974 
(continued) 

A letter, dated December 18, 1972, from the Pacific 
National Exhibition, advised of concurrence in respect of this 
Grey Cup Game at the Stadium, on the terms and conditions outlined 
by the Canadian Football League. 

MOVED by Alderman Adams, 

THAT the communication from the Canadian Football League 
be received, on the understanding that the P.N.E. accepts the 
terms and conditions; 

FURTHER, that His Worship the Mayor be requested to appoint 
an appropriate Grey Cup Committee in respect of the arrangements, 
as considered advisable, and the Committee be advised the 
acceptance of the game is on the basis that the pre-game parade 
will not be held at night, and will be held on a separate day 
frcxn the day of the game. 

- CARRIED. 

8 . Swangard Stadium Lighting 

A letter was received from the Park Board, requesting the City 
release the $15,000 grant in regard to Stadium lighting as there 
is a legal contract for the work which has been completed. 

The Council, on November 21, 1972, passed a resolution that 
the City is not prepared to disperse the $15,000 if the stadium 
is made unsuitable for junior sport. This action was taken when 
the City was informed of a proposal to alter the stadium field 
for the Canada Games. 

MOVED by Alderman Broome, 

THAT the Council's motion of November 21, 1972, be reaffirmed 
and, further, it be pointed out that 

(a) the Council is opposed to the Swangard Stadium being out of 
service, with respect to junior sport, for a prolonged 
period; 

(b) the Council is opposed to the removal of the crown on the 
field which, it is understood, will cost more than the 
estimated cost, and that the action may cause a drainage 
deficiency thereafter. 

- CARRIED. 

9. Extension of Leave of Absence: 
L.H.J. Atkinson and D.L. Werlin 

MOVED by Alderman Rankin, 

THAT, pursuant to the request from the Canadian Union of Public 
Employees, under date of December 18, 1972, an extension to the 
leave of absence be granted for L.H.J. Atkinson and D.L. Werlin, 
from January 1, 1973 to December 31, 1973, in connection with Union 
duties, on the understanding that such parties may return to their 
work prior to the expiry of the extension period on giving reason- 
able advance notice to the City. 


- CARRIED. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS 

A, GENERAL REPORT 

December 15, 1972 

WORKS AND UTILITY MATTERS 

Lane East of Nanaimo Street, North of 
Pender Street and Lots 7 to 12, Block 55, 
T.H.S.L. (Clause 1) 


In considering this clause a communication was noted from 
Mr. J. Funaro offering $7,000 for the 10-foot lane involved rather 
than the amount proposed, as set out in this clause. 

MOVED by Aid. Wilson, 

THAT this clause of the report of the Board of Administration 
(Works and Utility matters), be approved. 

- CARRIED 

Balance of Works and Utility Matters 

MOVED by Aid. Adams, 

THAT Clauses 2 to 7 inclusive of this report of the Board of 
Administration (Works and Utility matters), be approved. 

- CARRIED 

SOCIAL SERVICE AND HEALTH MATTERS 

Frog Hollow Information Centre (Clause 3 ) 

MOVED by Aid. Hardjvick, 

THAT this clause of the report of the Board of Administration 
(Social Service and Health matters), be approved. 

- CARRIED BY THE 
REQUIRED MAJORITY 

Balance of Social Service and Health Matters 

MOVED by Aid. Bird, 

THAT Clauses 1 and 2 of this report of the Board of Adminis- 
tration (Social Service and Health Matters), be approved, and 
Clause 4 received for information. 

- CARRIED 

HARBOURS AND PARKS MATTERS 

Park Board: Request for Additional Funds 
re Strike Costs 


MOVED by Aid. Broome, 

THAT the following action be taken, as referred to in this 
clause of the report of the Board of Administration (Harbours and 
Parks matters) : 

(i) the Park Board request for an additional $60,196 to cover 
the balance of strike costs, be approved. 

(ii) deferral of further consideration of the Bloedel Conser- 
vatory operation until the review of the 1973 Budget 
Estimates . 

(iii) deferral of further consideration of the Parks Income 
Operations until October 1972 operation statements are 
available . 

FURTHER THAT if the Park Board wishes to appear on this subject, 
arrangements be made accordingly. 

- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

GENERAL REPORT (cont'd) 

BUILDING AND PLANNING MATTERS 

Block 42: Pacific Centre 
Granville Street Canopy (Clause 7 ) 

MOVED by Aid. Adams, 

THAT the recommendation of the Director of Planning and Civic 
Development, as contained in this clause of the report of the 
Board of Administration (Building and Planning matters) , be 
approved . 

- CARRIED 

MOVED by Aid. Linnell, in amendment, 

THAT the following be added to the main motion: 

"except that the canopy be extended to the full 
length of the Granville Street block". 

- LOST 

(The motion of Alderman Adams was put and carried) 

Construction of Automatic Car Wash with 
Gasoline Filling Pumps at 8696 Granville Street 
(Clause 8) 


In connection with this clause of the report of the Board of 
Administration (Building and Planning matters) , letters of ob.jection 
and deferment requests to allow delegations, were received 
from Ladner Downs, Barristers & Solicitors and Mr. Dodd Q. Chu. 
The applicant also wishes to appear. 

MOVED by Aid. Hardwick, 

THAT consideration of this clause be deferred pending the 
hearing of delegations. 

- CARRIED 

Provincial Government Land 
Acquisition Programme (Clause 9 ) 

In connection with this clause of the report of the Board of 
Administration (Building and Planning matters) , a letter was noted 
from the Minister of Municipal Affairs, under date of December 14, 
setting out property offer details. 

MOVED by Aid. Rankin, 

THAT this clause be approved after rephrasing of recommendation 
to read as follows: 

"the Provincial Government by agreement grant an option 
to the City to repurchase if development does not proceed 
within 18 months " 

- CARRIED 

Balance of Building and Planning Matters 

MOVED by Aid. Bird, 

THAT Clauses 1, 2, 4, 5 and 6 of this report of the Board of 
Administration (Building and Planning matters), be approved and 
Clause 3 received for information. 
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CIVIC RECOGNITION 

At this point the Council gave Civic recognition to the 
following: 

Mr. Charles Rumball 
Mr. Fred 'Pappy' Read 

His Worship the Mayor presented a copy of the Civic Merit 
Book citation to both Mr. Rumball and Mr. Read, as well as a 
Civic recognition medal. Both Mr. Rumball and Mr. Read expressed 
appreciation. 

A recess was declared and refreshments served in honour of 
these two gentlemen. 


Following an 'In Camera' meeting in the Mayor's Office, the 

Council reconvened in open session to continue with the Agenda 

business at approximately 11:30 a.m., with the same members of the 
Council present. 


BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

GENERAL REPORT (cont'd ) 

LICENSES AND CLAIMS MATTERS 

Bicycle Registration (Clause 2 ) 

MOVED by Aid, Broome, 

THAT the Greater Vancouver Regional District be advised 
Vancouver is in favour of the Regional District applying for 
Supplementary Letters Patent to authorize the District to pass 
a Regional Bicycle Registration By-law; 

FURTHER THAT it be suggested that the Regional District seek 
to acquire the power to require dealers to have properly approved 
reflectors placed on bicycles before sale and also. 

The District give consideration to the requirement that 
reflector type, or other safety device, be on bicycles when on 
the streets at night, in the interest of safety. 

- CARRIED 

Operation of Type of Business: 
Retail Store and Theatre (Clause 3 ) 

In considering this clause of the report of the Board of 
Administration O^icenses and Claims matters), it was, 

MOVED by Aid. Hard wick, 

THAT this clause be received for information and the License 
Inspector report to Council any application for a theatre license 
in respect of this type of business in the area, and the Director 
of Planning and Civic Development be requested to report in respect 
of the development permit re theatre, 1126-36 Davie Street; 

FURTHER THAT a copy of this action of the Council be forwarded 
to the petitioners. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

GENERAL REPORT (cont'd ) 

Balance of Licenses and Claims Matters 

Amendment to the License By-law to Recover 
Increased Health Inspection Costs through 
License Fees (Clause 1) 


MOVED by Aid. Adams, 

THAT this clause of the report of the Board of Administration 
(Licenses and Claims matters), be approved. 

- CARRIED 

FIRE AND TRAFFIC MATTERS 

Fire Alarm Connections 

MOVED by Aid. Bird, 

THAT this report of the Board of Administration (Fire and 
Traffic matters), be approved. 

- CARRIED 

FINANCE MATTERS 

Tax Certificates required for 
Land Registry Purposes 
(Clause 5) 


MOVED by Aid. Adams, 

THAT this clause of the report of the Board of Administration 
(Finance matters) , be received and representations be made to 
the Minister of Municipal Affairs that Legislation be amended to 
enable municipalities to charge for the service of issuing tax 
certificates if it is to continue. . 

- CARRIED 

Grant Request: Vancouver Art Gallery re 
Operation of Capilano Stadium (Clause 6) 

In considering this clause of the report of the Board of 
Administration (Finance matters), it was, 

MOVED by Aid. Adams, 

THAT approval of Council be given to a grant of $2,437 to 
cover this Vancouver Art Gallery operating deficit which resulted 
from higher than estimated security costs. 

- CARRIED BY THE 
REQUIRED MAJORITY 

Grants in Lieu of General, School, Hospital and 
Municipal Finance Authority Taxes (Clause 7) 

MOVED by Aid. Adams, 

THAT grants referred to in this clause of the report of the 
Board of Administration (Finance matters), be approved, as shown 
therein and for the period set out in each case. 


- CARRIED BY THE 
REQUIRED MAJORITY 


Regular Council, December 19, 1972 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

GENERAL REPORT (cont'd ) 

Finance Matters (cont'd) 

Allocation of Conununity Service Centre 
Capital Funds (Clause 13) 

MOVED by Aid, Bird, 

THAT approval be given to the request of the Park Board to 
the allocation of $30,000 for renovation to the old hall at 
Hastings Community Centre and the allocation of $20,000 to con- 
struct an elderly citizens ' ramp at Grandview Community Centre, all 
in accordance with the details set out in this clause of the 
report of the Board of Administration (Finance matters) . 

- CARRIED 

Balance of Finance Matters 

MOVED by Aid, Adams, 

THAT, in respect of this report of the Board of Adminis- 
tration (Finance matters). Clauses 1, 2, 3 and 8 to 12 inclusive 
be approved and Clause 4 received for information, 

- CARRIED 

B. PERSONNEL MATTERS 

Regular Report, December 1, 1972 

Department of Permits and Licenses: 
Clerical Services 


MOVED by Aid, Bird, 

THAT this report of the Board of Administration (Personnel 
matters. Regular), be deferred to the next regular meeting as 
requested by the Municipal and Regional Employees' Union, 

- CARRIED 

C. PERSONNEL MATTERS 
Supplementary Report, December 15 

Trip to San Francisco 

MOVED by Aid, Broome, 

THAT this report of the Board of Administration (Personnel 
matters. Supplementary), be approved, 

- CARRIED 

D. PROPERTY MATTERS, 
December 15, 1972 

Lease Renewal: 

2026 East 43rd Avenue (Clause 1 ) 

MOVED by Aid, Adams, 

THAT, in respect of this clause of the report of the Board of 
Administration (Property matters) , the lease in question be renewed 
for a further 10-year period with the Victoria Drive Community 
Hall Association commencing January 1, 1973, at a nominal rental 
of $10,00 per annum, subject to the remaining terms and conditions 
as contained in the existing lease, 

- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 
PROPERTY MATTERS (cont'd ) 
Sale Lot 29A, D.L. 328 

Victoria Harrison Avenue (Clause 13) 

In considering this clause of the report of the Board of 
Administration (Property matters), it was, 

MOVED by Aid. Bird, 

THAT the Council approve the direct sale to the German- 
Canadian Benevolent Society of Lot 29A, D.L. 328, and the portion 
of street lying between the City-owned lands and the Society's 
lands, on the conditions set out in the report of the Supervisor 
of Property and Insurance contained in this clause. 


- CARRIED 


Balance of Property Matters 


MOVED by Aid. Broome, 

THAT Clauses 2 to 12 inclusive, and 14, of this report of 
the Board of Administration (Property matters), be approved. 


- CARRIED 


E. Quarterly Review of Revenues and 
Expenditures at September 30, 1972 

The Board of Administration, under date of December 15, 1972, 
submitted a detailed report on the Quarterly Review of Revenues 
and Expenditures as at September 30, 1972, from which the following 
summary is taken: 


" The Director of Finance recommends that 


1. the 1972 Revenue and Expenditure appropriations be adjusted as follows: 


Revenues 


Receipts in Lieu of Taxes 
Tax Grants 

- Federal properties 

- National Harbours Board 
Sundry Rentals 

Business Tax 
License Fees 
Plumbing Fees 

Provincial Court Fines and Fees 
Scavenging Fees 

Interest Earned on Temporary Investments 
Civic Museum Revenues - net 
Provincial Government Grant in Aid 


Net Revenue Decrease 


Appropriations 

Increase Decrease 
$ $ 
30,000 


76,700 

167,700 

20,000 
10,000 

165,000 

119. 3A0 
588. 7A0 


256,700 
90,000 

100,000 
185,000 

51,150 

682.850 
$94.110 


Expenditures 


Municipal Share of Social Assistance Costs 770,000 

Scavenging Costs 97,000 

Health Department Salaries - net 34 . 300 

Expenditure Decrease $ 901 . 300 

Excess of Expenditure Decrease over Revenue Decrease $ 807.190 


cent 'd 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Quarterly Review of Revenues and 
Expenditures at Sept. 30, 1972 (cont'd) 

2. the cnccesB of expenditure Increase over revenue increase which is 
estimated at $807,190 for the year 1972 be transferred to the Current 
Surplus on Revenue Account. 

3. a decision on the utilization of the $1,904,A02 surplus resulting 
from the Civic strike be deferred pending a report from the Director 
of Finance on this matter. 

Your Board concurs with the recommendations of the Director of Finance" . 

MOVED by Aid. Adams, 

THAT the foregoing summary of recommendations be approved. 

- CARRIED 

F. Review of Additional Inspectional Staff 
recommended to Implement the National 
Building Code - 1970 


The Board of Administration, under date of December 14, 1972, 
submitted the following report: 

Your Boand has received the following report from the Co-Ordinator of 
Data Processing S Systems Division: 

"I have reviewed the request of the City Building Inspector for additional 
Inspectional staff necessary to ijijilenient the 1970 National Building Code. 
This request for additional staff was as follows: 

3 StructiH^al Engineers I 

1 Plan ChedcLng Assistant I 

4 Building Inspectors I 
1 Plumbing Inspector I 
1 Clerk-Typist II 

These proposals ijould increase the staff in the Plan Checking Branch 
frxDm 12 to 16, the staff in the Building Inspection Brwich from 12 to 16, 
and the staff in the Plumbing and Gas Inspection BrBnch (excluding 
Industrial Waste) from 17 to 18. 

1. PRESENT AND FOTURE WORKLOADS 

When attempting to forecast the additional work required for a 
new Inspectional Program, accurate forecasts were difficult to 
determine because inspection is a natter of degree, possible 
ambiguities are never clarified until implementation, and there 
are always unanticipated factors. For example, a new factor which 
may affect the degree of inspection which the City is required to 
do relates to three recent court cases in which citizens have 
successfully won judgements against municipal governments because 
of alleged deficiencies in the municipalities* inspectional 
procedures . 

At the mOTient, theproposed new Building By-Law has more than 
twice the detail when conpared to the existing By-I^aw, and if 
a total and detailed checklist was used for both plan checking 
and field inspection pliases, more staff would be required than 
that requested by the Director of Permits E Licenses. 

Our review, however, has confirmed the numbers of additional 

staff as requested by the Director of Peiroits 6 Licer^ses, except 

for the request for one additional Plumbing Inspector I. The 

Administrative Analyst is currently reviewing the wor]cload of 

the Plumbing Inspectors, and it may be possible to make seme 

changes which will negate the need for the one additional 

Inspector. However, the Plumbing Inspector I position is 3?equired 

until any procedural changes are made and therefore it is 

reconmended that one additional Plumbing Inspector I position 

be approved on a tenporary basis until July 31st, 1973, cont 'd . . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Review of Additional Inspectional Staff 
recommended to Implement the National 
Building Code - 1970 (cont'd) 


2. TMPLEJCNTATION OF THE GENERALIST PROGRAM 

It is possible that as working experience is gained with the 
new regulations, there will be a demonstrated need fen? f\irther 
increases in nanpower. It is probable, hcwever, tliat this 
increased need can be met thrxjugh tJie inplementation of the 
"Generalist" Progr^ on which IJie Director of Permits S Licenses 
is new working. The intent of this program is to assign those 
less technical responsibilities for v*iich the Specialist Trades 
Inspectors are now responsible for to less technically qualified 
Inspectional staff. For example, within the new By-Law, an 
"Occupancy Permit" must be issued after the final inspection has 
been completed in a major building. This must be done by a 
Specialist Inspector. However, this co-relates neatly with the 
need for Business Licenses, plus the final closing out of the 
file after the less technical inspections, such as for landscaping 
and p)arking lots. There are o-t±ier "non-structural" inspections 
for accessory buildings, carports, demolitions, conversions and 
family dwellings that this non-specialist staff can be trained to 
liandle. 


3. RECOMMENaATIONS 

(a) It is recommended that the following additional increases in 
nenpower be approved immediately so that the necessary staff 
can be hired and trained prior to the iirplementation of the 
new regulations: 

3 Structural Engineers I 

1 Plan Checking Assistant I 

4 Building Inspectors I 
1 Clerk-Typist II 

(b) That a terrporary Plumbing Inspector I position be created to 
be effective until July 31st, 1973. 

(c) That the four Building Inspectors I and Plumbing Inspector I 
be allocated automobile mileage. 

(d) That the Director of Permits 8 Licenses be requested to report 
back to Council within twelve months regarding the implemen- 
tation of the new regulations, the effects on the workload of 
the Inspectional and Plan Checking stciff and the progress 
made towards inplementing the "Generalist" Program." 

Your Board RECOMMENDS that the recommendations of the Co- 
ordinator of Data Processing 85 Systems Division be approved, and 
the Director of Personnel Services carry out the necessary 
classification review for report to the Board of Administration,' 

MOVED by Aid. Rankin, 

THAT the foregoing recommendation of the Board of Adminis- 
tration be adopted , 

- CARRIED 

G. Community Development Services: 
Champlain Heights 


It was agreed to defer consideration of this report pending 
the hearing of a delegation later this day. (see pages 22 and 23) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

H. Report of Special Committee re 
False Creek 


The Special Committee re False Creek submitted the following 
report under date of December 15, 1972: 

"The Special Committee of Council re False Creek, which has 
b«en investigating the various aspects of the conversion of the 
land use in False Creek from industry to residential, commercial, 
and recreatiojs-al uses, has studied the possibility of the removal 
of rail lines in the various study areas. This is as a result of 
the statement of the Minister of State for Urban Affairs in the 
recent Federal* campaign. 

The Committee authorized the preparation of a study and a 
copy of the report is attached, (copy is on file in City Clerk's Office) 

'At the l^st meeting of the Committee this report was discussed 
in some detail and the Committee feels that the pursuit of Federal 
Government support for the removal of rail lines in the False Creek 
area should ^be done very early in the new year. The Committee 
proposes to take the information contained in this report, and the 
other, information that has been submitted from Thompson, Berwick, 
Pratt and Partners, the Granville Island Study and various civic 
report^^ as supporting documents for a brief to be presented to 
the Canadian Transport Commission, to initiate an in-depth study 
on the removal of rail lines. 
<i 

Your Committee RECOMMENDS that a brief be submitted to the 
Canadian Transport Commission which would include in the contents 
this False Creek Railway Study Report and other information that 
the Chairman deems advisable and that the Committee have power to 
act to prepare and submit the recommended brief to the Canadian 
Transport Commission." 

MOVED by Aid. Hardwick, 

THAT the recommendation of the Special Committee contained 
in the foregoing report be approved. 

- CARRIED 

I . Report of Official Traffic Commission 

MOVED by Aid. Linnell, 

THAT the report of the Official Traffic Commission dated 
December 11, 1972, be approved. 

- CARRIED 

J. Report of Special Committee re 
Illegal Suites - Hardship Cases 

The Special Committee re Illegal Suites - Hardship Cases 
submitted the following report dated November 20, 1972: 

"Tta« Cofniitt«« of Officials has consid«r«d tiM following r«quttsts 
undar tha policy «stablish«d by Council concerning Illegal Suites - 
Hardship Cases, and reports as follows: 

(a) The following applications recoanended for approval by the 
sub-comittee, be approved: 

Mr. H. Dale Suggitt (tenant), 2649 Trinity Street 

Miss Loh Hor Choo (tenant), #6 - 6128 Chester Street 

Mr. Raymond May (owner), 3685 Pandora Street 

Mr. Williatt Prank Hawkins (owner), 3175 West 34th Avenue 

Mrs. Ann Boyle (tenant), 1974 Turner Street 

Mr. Jose Cabrita Silveno (tenant), 4 West 28th Avenue 


cont 'd . . . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Report of Special Committee 
re Illegal Suites - cont'd. 

Mrs. Lin Wong ( owner ) , 1451 Bast 17th Avttnu* 

Mrs. Margaret Hill (omMr), 352 Bast Woodstock Avenu* 

Miss Joyce Pox (owner) , 3792 West 12th Avenue 

Mrs. Rose Jubere (tenant), 3380 Buclid Avenue 

Mr. Bdward Manner (tenant), #3 - 2150 Bast Pender Street 

Mrs. Lillian M. Lewis (tenant), #6 - 2150 Bast Pender Street 

Mrs. Peggy Taylor (tenant), 811 West 64th Avenue 

Nr. Mark J. Metcalfe (tenant), 995 West 22nd Avenue 

Mr. Hukaa Singh Johal (owner), 278 Bast 50th Avenue 


(b) the following applications be approved for one year from the 
date of this Resolution: 

Mr. John Ritchie Hagberg (tenant), 3656 Pbint Grey Road 
Cesario & Olinda Marques (owner) ^ 42 Bast 39th Avenue 


(c) the following applications be approved for six amnths froa the 
date of this Resolution: 

Mr. Hans Pritsch (owner), 365 Bast 60th Avenue 
Mrs. Sharon Buchanan (tenant) , 3196 Ivanhoe Street 


(d) the following applications be not approved: 

Mr. Bf thimios Bakopanos (owner), 2932 Praser Street 

Lashkar S. & Gumukh S. Bains (owners), of 3432 Bast 45th Avenue 

Mr. Clayton Gordon Hamon (owner), 787 Bast 32nd Avenue 

Mohinder Singh Sandhu (owner) , 6365 Donan Street 

Mr. Jacob Oueck (owner), 6239 St. Catherines Street 

Subraaani Yankanna (owner), 5051 Culloden Street 


(e) in respect to the above-mentioned, the City Building Inspector 
be instructed to withhold enforcement action and to carry out 
the policy as adopted by Council on December 17, 1963, and as 
aaended by Council on Novenber 10, 1964." 

MOVED by Aid. Adams, 

THAT the foregoing report of the Special Committee re Illegal 
Suites - Hardship Cases, and containing clauses (a) to (e) be 
approved. 

- CARRIED 

K. Recreation Program for Downtown 
East Side Residents 


The Board of Administration, under date of December 15, 1972, 
submitted the following report: 


"On December 7, 1971, Council requested that a conroittee of staff, ch"a?red"1)y-the 
Medical Health Officer, report to them on Skid Road housing. In the report sub- 
mitted to Council on August 15, 1972, a recommendation "That the Board of Parks 
& Public Recreation prepare a more detailed prppbsal for a Skid Road recreation 
program for consideration by Council" was adopted by Council. 


cont 'd . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Recreation Program for Downtown 
East Side Residents (cont'd) 

The Medical Health Officer reports as follows: 

"There have been further intensive meetings between the members of the Committee 
and the staff of the Board of Parks & Public Recreation in order to prepare this 
more detailed report for a recreation program in the downtown east side area. 
The Committee recognizes that there are 5,000 people living east of Cambie not now 
covered by the recreational program offered in the Strathcona area. 

There have been two meetings held in this area to discuss recreational programs. 
One meeting of November 20th of community workers endorsed the concept of a program 
in the area and a meeting of residents on November 21st also expressed support. 
The following recommendations reflect in part the ideas that came from the workers 
and residents of the area, the staff of the Board of Parks & Public Recreation, and 
the Committee of City staff. These recommendations are as follows: 

1. That a recreation director be appointed to develop a pilot program 
for the downtown east side area for a period of January 1, 1973, 
to December 31 , 1 973 . 

2. That the recreation director be administratively responsible to 

the recreation director of the Strathcona program, but would develop 
this program in consultation with a recreation committee of agency 
representatives and citizens of the downtown east side. 

3. That the budget for this program be flexible during this experimental 
year and would consist of - 

Staff $19,095. (one full -time Community Centre Director I 

and casual help at $2.50 per hour, plus 
fringe benefits). 

Program aid 4,400. (this would be for rental of space plus 

transportation, supplies for crafts, 
games, etc., purchase of services, 
equipment rental, etc.) 


TOTAL : $23,535. 

4. A report of the first nine months of operation would be prepared for 
Council by October 1973, which would make recommendations on whether 
to continue this program and, if continued, a more specific budget 
would be recommended. 


5. The philosophy of the program would be to work with the existing 
agencies operating social and recreational programs in an attempt 
to assess these programs and to develop additional programs for 
individuals not now benefitting from any of the agency activities. 
During this pilot program there would be no fixed central physical 
location, but the desirability of such would be considered during 
this trial and recommendations would be included in the October 
1973 report to Council." 

cont 'd 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Recreation Program for Downtown 
East Side Residents (cont 'd) 


Your Board RECOMMENDS that the report of the Medical Health Officer 
be approved, and that funds in the amount of $25,535 be approved 
in advance of the 1973 Revenue Budget for this program. 

Alternatively, Council may wish to refer the proposal to the 
1973 Council, since it is the initiation of a new service and 
a report from the Park Board on the general organization of 
community centres and recreation services has been requested." 

MOVED by Aid. Adams, 

THAT the foregoing proposal be referred to the 1973 Council 
since it is the initiation of a new service and since a report 
from the Park Board on the general organization of community 
centres and recreation services has been requested. 

- CARRIED 

L.(ii) Kerrisdale Beautif ication 
Project; Legislation 

The Board of Administration, under date of December 18, 1972, 
submitted the following report: 

' The Corporation Counsel reports as follows: 

"A meeting was held on December 13, 1972, between the 
Kerrisdale Merchants and Owners Committee and represent- 
atives of the Engineering, Planning and Law Departments 
for the purpose of discussing the Kerrisdale Beautif ication 
Project. Alderman Broome was in attendance. 

As a result of the meeting, it was agreed that the existing 
powers of the City Council to carry out local improvements 
do not lend themselves to the improvement of private 
property Ce.g. improvements such as awnings) , since it 
necessitates the acquisition of easements from private 
owners either voluntarily or by compulsion. It was the 
consensus of the meeting that Council might wish to con- 
sider a Charter Amendment that would give Council the 
power to enter into arrangements with private owners to 
finance the cost of improving their property and to levy 
taxes against the private property to defray the costs of 
the improvements. 

IT WAS RECOMMENDED that Council instruct the Corporation 
Counsel and the City Engineer to study and report on the 
feasibility of a Charter Amendment giving Council the 
necessary power to effect such arrangements." 


Your Board RECOMMENDS that the foregoing recommendation be approved 
by Council. ' 

MOVED by Aid. Broome, 

THAT the Council instruct the Corporation Counsel and the 
City Engineer to prepare a Charter Amendment in respect of this 
matter for the consideration of the 1973 Council and submission 
to the Legislature's Private Bills Committee if that Council so 
instructs . 
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The Council recessed at approximately 12:00 noon and 
reconvened in open session in the Council Chamber at 2:00 p.m., 
with the following members present: 

PRESENT : His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 
Hardwick, Linnell, Rankin, 
Sweeney and Wilson 

ABSENT: Alderman Phillips 


DELEGATIONS AND UNFINISHED BUSINESS 

2. Local Improvement Project: 
Glen Drive 


The Board of Administration, under date of December 14, 1972, 
submitted the following report: 

. ..^e City_iSagineer reports ag follows: 

•*The improvement of this block by construction of curbs, gutters 
and asphalt pavement was initiated by the City to the November l6th, 1972 
Court of Revision. This initiation vras not defeated but opposed by one 
out of two affected property owners representing over half the assessed 
value (the second property is presently under development). The opposing 
property owner is Mr. Bruce Sangster, at al, (Annstrong Floors). Due to 
prior business commitments, representatives of this group were unable to 
attend the Court. For this reason a decision on this matter was deferred 
pending attendance by representatives as a delegation before Council. 

This improvement was initiated because: 

1. North of East 5th Avenue, Glen Drive is improved to 40 ft. 
pavement width. This improvement was entirely financed by 
International Sea-Land Shipping Service Limited, who recently 
developed the property on the east side of Glen Drive between 
East 5th and the dead-end north. They have now established 
an extensive trucking operation at this location. They use 

the subject block as egress between Great Northern Way and their 
development. 

2. The subject block presently consists of a temporary asphalt 
strip 20 ft. wide with gravel shoulders. The surface asphalt 
(l^ to 2" thick) was installed at the expense of Mr. Bruce 
Sangster, et al, (Armstrong Floors), several years ago when 
their present development was constructed. This surface was 
accepted by the City as a temporary expedient pending future 
permanent improvement of the block as now proposed. 

3. The present condition on this block produces a narrow strip 
forming a "bottleneck" to the standard width improved section 
to the north. The flat grades in the block make maintenance 
of drainage difficult, producing numerous puddles and potholes 
on the gravel edge, particularly on the west side. 

The proposed improvement is consistent with the current efforts 
to initiate permanent improvements on higher zone streets." 

Your Board submits the matter to Council for INFORMATION. ' 

Mr. B. Sangster, on behalf of property owners, appeared 
objecting to the proposed local improvement. 

cont 'd . . . , 
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DELEGATIONS AND UNFINISHED BUSINESS (cont'd ) 

Local Improvement Project (cont'd ) 

MOVED by Aid. Calder, 

THAT Local Improvement Project No. 16 as follows re pavement 
and curbs on portion of Glen Drive, as referred to in the Board of 
Administration report, and approved at the Court of Revision on 
November 16, 1972, be proceeded with: 

Glen Drive - on the East side from 5th Ave. to 6th Ave. and 
on the West side from Great Northern Way to Burlington 
Northern R of W. 

- CARRIED 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

G. Community Development Services 
Champlain Heights 


The Board of Administration, under date of December 6, 1972, 
submitted the following report: 


This report recommends a $5,500 grant to Neighbourhood Services 
Association for Community Development Services in the Champlain 
Heights area for the year 1973. Net cost to the City after 
Federal and Provincial CAP sharing, $1,375.00. 


The Director of Social Planning/Community Development reports: 

"The Champlain Heights Steering Committee has applied to Council 
for approximately $6,000 to pay one half the salary of one 
community development field worker for Champlain Heights. 

On October 3, 19 72, Council approved a motion to establish a 
Planning Advisory Commission for Champlain Heights on the same 
membership basis and for a similar purpose to the Britannia 
Planning Advisory Committee. 

In the year and a half experience on Britannia Planning Advisory 
Committee the community development assistance to the citizens has 
been invaluable to their functioning on the Planning Advisory 
Committee. The task in Champlain Heights is no less onerous as 
new residents and developments are constantly moving in. 

The guidance, support and knowledge of a good community develop- 
inent"worker are essential in Champlain Heights if citizens there 
are to be representatively selected and fully participate in the 
work of the Planning Advisory Committee in that area. 

Neighbourhood Services Association has funds to pay half the 
salary of the Conimunity Development Worker and the City is being 
asked to provide the other half. 

The Director of Social Planning/Community Development recommends 
that Council approve a grant of $5,500 in advance of the 19 73 
revenue budget to Neighbourhood Services Association to pay one 
half the salary, employee benefits and local travel costs of one 
Champlain Heights Community Development Worker for one year, 
beginning January 1, 1973." 

Your Board submit the foregoing recommendation of the Director of 
Social Planning and Community Development for the CONSIDERATION of 
Council ■. 

This service is provided 50 per cent from Neighbourhood Service I'unds 
and tho balance is shared 50% Fccioral, 25 per cc;nt Provincial and 
25 pel' cent City. Provincial sharing of this particulai- projoct is 
not available at this time. Alternatively, Neighbourhood Services 
Association have sufficient funds to carry the projoct until Council 
review th<5ir grants under tho 1973 Budget. 

cent 'd . . , . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Community Development Services 
Champlain Heights (cont'd) 

Accordingly, your Board RECOMMEND that no grant bo given to the 
Neighbourhood Services Association lor this service to tlio Champlaii\ 
Heights area at this time. If Council decide to assist, it should 
be on the basis that no additional Local Initiative Project I'linds arc^ 
avail able . " 

A representative of the Fraserview-Killarney Area Council 
appeared requesting assistance in securing funds to hire a full 
time community development worker for the area. A brief was 
submitted . 

MOVED by Aid. Rankin, 

THAT sufficient funds be advanced to the Neighbourhood Services 
Association whereby this additional service may be provided to 
the end of March and that Association be informed this additional 
grant will be brought to the attention of the 1973 Council for 
consideration as part of their 1973 grant; 

FURTHER the grant be subject to no additional L.I. P. funds 
being available. 

- CARRIED BY THE 
REQUIRED MAJORITY 

UNFINISHED BUSINESS (cont'd ) 

5. Development Permit Application: 
1355 Harwood Street 


A representative of the Zajac Development Corporation Ltd. 
appeared requesting Council's reconsideration of action taken 
on December 5th when it was instructed that development permit 
No. 60590 for 1355 Harwood Street be withheld pending the adoption 
of revised zoning regulations. 

MOVED by Aid. Hard wick, 

THAT the representations be received and no further action 
be taken on this matter. 

- CARRIED 

COMMUNICATIONS OR PETITIONS (cont'd ) 

1. Grant Request: Lower Mainland 
Welfare Rights Organization 

The Council further considered the request of the Lower 
Mainland Welfare Rights Organization for a grant to assist in 
providing Christmas food hampers for needy people. In this 
regard a representative of the Organization appeared in support. 

Discussion ensued on duplication of services of other organ- 
izations performing such assistance, particularly the Christmas 
Bureau . 

The Director of Welfare and Rehabilitation, having communi- 
cated with the Christmas Bureau authorities, reported the Bureau 
would be willing to assist needy cases directed by the Lower 
Mainland Welfare Rights Organization if the Council agreed to 
meet any deficit position in the Bureau as a consequence. 

MOVED by Aid. Broome, 

THAT if there is a deficit position experienced by the 1972 
Christmas Bureau, such be underwritten by Council up to a maximum 
of $1,000, on the understanding the Bureau will assist cases 
found to be in need and submitted to the Bureau by the Lower 
Mainland Welfare Rights Organization. 

- CARRIED BY THE 
REQUIRED MAJORITY 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

L (i) Kerrisdale Beautif ication Project 

The Board of Administration, under date of December 13, 1972, 
submitted the following report: 

'The City Engineer reports as follows: 
"A. BACKGROUND 

On June 20th, 1972, Council adopted a report on the proposed 
Kerrisdale Beautif ication Project which included, in part, that: 

(1) Council authorize the implementation of Project 1 (intersect- 
ion improvements) subject to all phases of the Kerrisdale 
Beautif ication Project proceeding as planned. 

(2) Council authorize the initiation of Local Improvement 
proceedings for the standard beautif ication (sidewalks, 
crossings, etc.) part of Project 2. 

(3) Council authorize the drawing up of a Local Improvement 
By-Law for awnings, associated signs, and lighting etc., 
the cost to be apportioned :- 

(a) among those properties directly benefitting, or 

(b) amongst all properties in the scheme area. 

On Juno 28th, Council amended the June 20th, 1972 Council 
Minutes with respect to item 3 as follows: 

•That Council authorize the drawing up of a Local Improvement 
By-Law for awnings, associated signs, and lighting, etc., 
the cost to be apportioned as in (b) above.' 

Preliminary work has begun towards advancing two separate 
Local luprovemcnts for items (2) and (3) in accordance with Council's 
instructions. 

B. PRESENT POSITTON 

Follov/ing several meetings held with the Kerrisdale Merchants 
and Property Owners Committee and the Consultants to discuss design change 
and scheduling, three matters remain outstanding wtiich require Council's 
consideration: 

(1) The Kerrisdale Committee requests that the store front 
entrances (on private property) be bricked in a similar 
manner to the sidewalk and the cost be charged into the 
Local Improvement. 

(2) Council authorized two separate Local Improvements - 
one for Standard Beautif ication and, one for Awnings 
and associated Vvork. 

The Kerrisdale Conuuittee has requested that the project 
go forward as one Local Improvement. 

(3) Inrluded in the estimated cosi: of the pn^joct as reported to 
Council was $6,000 for Design Jupl emcnl at ion Costs, cliargo- 
ohle to tho property owners' share of the Local Impiovoment . 
Design i.mpl omontct iorL costs cover such Iteiis a:- building 
surveys, detailed drawings for nvsTiini'.;; i\rO nssoci.-trd work, 
and include construct ion supervision loi the awnvn)^ install a- 
tion. Ill is work is considered lo be I lie provinru of the 
Kerrisdale D'?si.gn Consultants, l\hom: &, Ivodalc. 

The Consultant advises that of the estimated $6,000, $5,000 
represents the portion of the work excluding construction 
supervision. Detailed estimates are required before tho 
Local Iinpiovemont can be advanced. 

This expenditure of $5,000 is required in advance, thiTofore, 
to provide detailed estimates necessary to initiate a Local 
Improvement: . 


cont 'd . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


Kerrisdale Beautif ication Project (cont'd ) 

Council should be aware of the following in connection with 
the foreeoing items (1), (2), and (3). 

1. Corporation Counsel advises that in his opinion, Council 
could deem the bricking of store front entrances to be a 
Local Improvement. In order that the City could proceed 
with this work, however, easements from each property ovmer 
would be required. This would mean many easement agreements, 
possibly refusal of some o\^ners to grant such easements and 
probably more delay to the project. 

In the opinion of Corporation Counsel and the City Engineer, 
an alternative of having the owners (if they so wish) arrange 
with the City's contractor to do the work at their expense, 
would offer the best solution. 

2. If the project is to proceed as one local improvement, it 
will be necessary for the City to obtain easements from all 
property oraers in order that the awnings can be fastened 
onto the buildings. It is highly unlikely that all 
property owners in the project area will wish to grant these 
easements . 

In such cases where o^'mers do not agree, awnings could be 
deleted. This would detract from the overall effect of the 
beautif icat ion scheme unless the City is prepared to ex- 
propriate casements, where necessary (an extensive time con- 
suming procedure) or alternatively, design a^^nings that 
would be supported from the sidewalk with no physical attach- 
ments to the buildings. (The Consultant advises that this 
alternative is not a practical solution). 


3. In order to provide $5,000 for design implementation, it 

will be necessary to advance funds from the Beaut if icat ion 
Budget, to be later credited to that account if the Local 
Improvement passes. Should the project not proceed, the 
$5,000 would not be recovered. 

In a discussion with the Committee of Property Owners and 
Merchants, attended by Alderman Broome, it was agreed that Corporation 
Counsel and the City Engineer should investigate changes to the City 
Charter to facilitate 'Beautif ication Projects' on private property. A 
separate report on this is before Council. 


C . SDMMARY 

Because of the foregoing, the commencement of the Kerrisdale 
Beautif icat ion Project is being delayed. No work can start until all of 
these matters are settled. In the meantime, however, the Merchants' 
and Property Owners' Committee and the Consultant are unhappy because of 
this delay. 

The following is submitted for Council CONSIDERATION: 
1. Council should consider whether tor- 
combine standard beaut if icat ion ntid awnings into one 
Local Improvement . 


2. Council should consider whether to:- 

(a) proceed with the standard beaut if icat ion on City property 
only with property owners doing their own cnLrnncos as 
suggested by the City Engineer and Corporation Counsel, or 


cont 'd . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 
Kerrisdale Beautif ication Project (cont'd . ) 

(b) include store entrances in the Local Improvement (thereby 
involving easements that must remain in effect for the 
term of the Local Improvement, restricting owners' rights 
to make changes and subjecting the project to delays if 
some easements are not obtained, the cost to be apport ioned :- 

(i) directly to each property owner in proportion to 
the area of his entrance-way, or 

(11) on the basis of each owner paying a percentage 
of the cost of his own entrance-way, (this per- 
centage yet to be determined) the remaining part 
of the cost to be shared amongst all the properties 
in the scheme area, or 

(iii) amongst all the properties in the scheme area on 
a front foot basis. 

3. Council should consider a payment of $5,000 to the Consultant, 
Rhone S. Iredale, for design implementation costs, this amount 
to be charged to Beautif ication Funds in advance of the Local ) 
Improvement and then recovered if the Local Improvement passes.'* 


Your Board submits the above report of the City Engineer for 
Council CONSIDERATION. ' 


MOVED by Aid. Broome, 

THAT standard beautif ication and awnings be combined into 
one local improvement. 

- CARRIED 

MOVED by Aid. Adams, 

THAT the Council proceed with the standard beautif ication 
on City property only, with property owners doing their own 
entrances, as suggested by the City Engineer and the Corporation 
Counsel . 

- CARRIED 

MOVED by Aid. Broome, 

THAT the Council approve a payment of $5,000 to the consultant, 
Rhone & Iredale, for design implementation costs, this amount to 
be charged to Beautif ication Funds in advance of the Local Improve- 
ment and then recovered if the Local Improvement passes. 

- CARRIED 

MOVED by Aid. Broome, 

THAT the Board of Administration be requested to report back 
to Council in regard to exclusion of easements in connection 
with the installation of awnings and in particular, if easements 
are required, then that they shall be for only the construction 
life of the project and be extinguished immediately thereafter. 

- CARRIED 

M. Citizen Involvement in False 
Creek Development 


The Board of Administration, under date of December 14, 1972 
submitted the following report: 

• The Director of Planning and Civic Development reports as follows 


"In accordance with Council's instructions, a public information pamphlet 
was prepared (copy attached). 107,000 copies were received from the 
printer and of these the following have been distributed: 


cont 'd , 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


Citizen Involvement in 

False Creek Development (cont'd) 


School Board (elementary) 
Park Board - Community Centres 
Library - Main and Branches 
Postal Walks in False Creek area 
Various groups and organizations 
Miscellaneous 


48,000 
1,800 
2,000 

14,000 
3,000 
3,000 


There are approximately 36,000 copies left. It is intended that additional 
copies be circulated in the West End through the supermarkets after the 
New Year. 

Council authorized an amount of $9,000 for this public information report. 
All costs are now being received and approximately $6,050 has been expended, 
leaving $2,950. 

On the back page of the information pamphlet it is stated that public meetings 
will be held in order that citizens can become involved. It is proposed that 
the arrangements for the public meetings be handled by the City Planning 
Commission and that the remaining funds in the pamphlet budget be turned over 
to them to handle such expenditures as may arise. Anticipated expenditures 
include the following: 


1. To obtain temporary assistance to contact organizations, 
establish times, dates and places for meetings, arrange for 
the recording of reactions and to produce a summary report. 

2. The payment of such costs as may be incurred in the hiring 
of any special personnel for specialty meetings such as a 
'design in' as may seem appropriate. 

3. The cost of printing the summary report of public reaction. 


It is recommended that the Executive Co-ordinator of the Vancouver City Planning 
Commission be accountable for such expenditures as are incurred." 


Your Board RECOMMENDS that the report of the Director of Planning 
and Civic Development be endorsed. ' 

MOVED by Aid. Hardwick, 

THAT the recommendation of the Board of Administration 
contained in the foregoing report be approved. 


N. Medical Health Officer re Dispute 
between Vancouver City College and 
Registered Nurses Association 


MOVED by Aid. Rankin, 

THAT, pursuant to report from the Board of Administration 
under date of December 18, 1972, approval be given to the action 
taken by the Minister of Education in appointing the Medical 
Health Officer mediator in the dispute between the Vancouver 
City College (Langara) and the Registered Nurses Association 
of B.C., in connection with the training program for registered 
nurses at Langara Campus. 


- CARRIED 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

0. Park Board: New and Non-Recurring 
Items 1972 Revenue Budget 


The Board of Administration, under date of December 15, 1972, 
submitted the following report: 

" The Director of Finance reports as follows. 

City Council when adopting the..l972 Revenue Budget, approved an amount 
of $207,500 for New & Non Recurring Items. in the Board of Parks and Public 
Recreation's Budget. This amount was based on previous years 'allocations 
adjusted for price increases etc. and as in previous years the Park Board was 
to report back to Council on the specific items selected. 

The Board of Parks and Public Recreation approved the following items: 

- Regular Appropriations 

Backstop and Fencing Repairs 
Pk. Fldhses-replace old Heat Units 
Lacrosse Bxs-Rep. Resrfce, Imp. 
Clinton N.-Turf & Fid. Renov. 
Chaldecott-turf & fid renov. 
Mem.W. Pk-Maj . drainage rep. 
Slocan S.E. Fld-Ma j . drainage rep. 
Quilchena S.Fld-Maj. drainage rep. 
Rob son Pk-returf Plygrd areas 
Norquay-Returf Plgrd. areas 
Tennis cts.-resurf. color-Q.E. & Kits. 
Paddling pool Water ser.-Chaldecott & 

Burrardview 
Replace Swimming Pool Equipment 
Replacement of Lifeguard clothing 
Replacement of Lifeguard safety equip. 
Outdoor Swimming Pools-repaint 5 
Fire Ext. -replace old & damaged units 
Mem.W. Pk-replace fence & B.Green 
Lawn Bowling clubs-shared costs 
Picnic Tables-replace damaged units 
Connaught Pk-Washroom Renovation 
Tennis Crt. Fence rep.-Q.E. , McBride, 

Tat low. Oak 
Hadden Pk-Washroom Renovation 
Water Htrs.-repl. Shower water htrs 
Mem. Pk.S. Bleacher - repairs 
Outdoor Swim Pools-repl filter scrns 
Mem.Pk. S. rebuild storm outlet 
Thornton Pk-rebuild & resur pathwys. 
J.Hendry Pk-repl Trout Lake Raft 
Slocan Pk-Resurface Tennis Cts. 
Sunset Nursery-soil storage repl. 
Sunset Nursery-replace cold frame 
Sunset Nursery-Tree Farm Road 
Marine Dr. Pk-erosion Control-Walk Trail 
Maj. painting projects 


Stanley Park 

S.Pk-Forestry-resurf i--)'i'l<ij trails 
S.P. zoo-imp, Otter slide. Monkey Hse. 
S.P. Zoo-repl. of holding cages 
S.P. Zoo-Re cable Bear pen 
S.P. Zoo-Area, re turf & grading 
S.P. Zoo-resurf M Drive-Bk Pt.Arch 
S.P. Zoo-resurf ped.path. Hoi tree, 

Prospect Pt. 
S.P.-Bkn.Pt Oval-reaurf Jump runways 
S.P. -Public Washroom imp. 
S.P.-Ctiuseway ped. Way-rep & resurf 


$8,000.00 
1,600.00 
6,000.00 
5,000.00 
5,000.00 
4,500.00 
1,500.00 
3,500.00 
1,500.00 
1,000.00 
3,000.00 

1,800.00 
1,500.00 
2,000.00 
3,500.00 
2,500.00 
600.00 
2,600.00 
4,000.00 
1,000.00 
2,500.00 

9,000.00 
500.00 
1,400.00 
2,000.00 
850.00 
800.00 
1,500.00 
2,500.00 
2,500.00 
3,000.00 
1,500.00 
1,500.00 
2,000.00 
16.000.00 

$107,650.00 


2,500.00 
550.00 
800.00 
600.00 
2,000.00 
6,000.00 

2,500.00 
1,000.00 
1,000.00 
1,000.00 


cent 'd , 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Park Board: New and . Non-Recurring 
Items 1972 Revenue Budget (cont'd) 


Stanley Park Cont'd 

S.P.-Zoo area-Resurf paths-Wolf ex. 
S.P.-Zoo-area-repl link fencing 
Electric Handryers-rep. & repl 
Public Convence-ren.Pr.Pt. & S.Bch 
Brkt Oval-repl curb for track 
2nd Bch-rebuild & Imp /sewage pump 
Tennis Ct. -Fencing repl fen S.P. 
2nd Beach Pool-ren valves, etc. 
S.P. -Major painting projects 


1,200.00 
1,500.00 
350.00 
300.00 
4,000.00 
4,000.00 
2,500.00 
3,000.00 
15.000.00 


$ 49,800.00 


Miscellaneous 

Ser.Yd-resurf area R. of Bldg. 
Ser.Yd-shop tool replacements 
Refuse containers-repl units 
Admin. nag. -repl old survey transit. 
Admin.Bldg.-Of f ice alt & Furnte repl. 
Beach Ave. -our share-Walk rep admin. 


1,000.00 
800.00 

1,000.00 
350.00 
300.00 
600.00 


$ 4,050.00 


Supervised Recreation 

Misc. Community Ctre-equipment 
Comm.Centres-repl Janitorial Equip, 
Comm. Centres-Major roof repairs 
Comm.Centres-Maj .pntg int & ext 


5,000.00 
1,000.00 
10,000.00 
15.000.00 


$ 31,000.00 


Other 

Unallocated-Dist by P.B. resolution 
S.P. Seawall-Storm repairs 


9,000.00 
6.000.00 


$ 15,000.00 
$207.500.00 


Your Board submits the foregoing report of the Director of Finance 
for Council's CONSIDERATION. " 

MOVED by Aid. Wilson 

THAT action taken by the Park Board, as shown in the fore- 
going report, be approved. 

- CARRIED 

P . Vancouver Centre; 650 West Georgia Street 

MOVED by Aid. Broome, 

THAT the report of the Board of Administration dated 
December 14, 1972, and the communication from the Vancouver City 
Planning Commission dated December 18, 1972, in respect of the 
proposed Vancouver Centre development, 650 West Georgia Street, 
be referred for consideration of the 1973 Council. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Q. Serious Youth Problems: Survey 
of Youth Treatment Facilities 

The Board of Administration, under date of December 15, 1972, 
submitted the following report: 

' The Director of Social Planning/Community Development reports 
as follows: 

"On October 17, 1972, City Council adopted the resolutions of 
the Standing Committee on Health and Welfare concerning serious 
youtli problems wherein the Department of SP/CD was requested 
to head a joint committee of officials from various departments 
and agencies to, among other tasks, report on the range of 
youth treatment facilities required. 

To fulfill tliis task, funds are being requested to survey 
existing facilities of agencies to determine: 

1. objectives 

2. program 

3. staff complement 

A. evaluation of programs (.if done by or for p.qency) 

5. budget 

6. waiting lists 

Miss Susan Madison, M.S.W., would b.e hired as a consultant 

for a ten week period, effective December 15, 1972, at $150/week 

for a total cost of $1,500. 

A claim for 50a. of this amount wl .11 bo made under tlie Canada 
Ass.i stance Plan. 

The Comptroller of Accounts advises that funds are available 
in the 19 72 Research Account of the DepartjiKMit of SP/CD for 
the 1972 portion ($300) and tliat tlie balance would be piov.ided 
from the Department's 1973 Research Allocation. 

Therefore it is RECOMMENDED that City Council approve the Survey 
of Youth Treatment Facilities at an estimated cost of $1,500 and 
that $1,200 be approved in advance of the 1973 Reve^nue Budget 
from tl)e Depcjrtment ' s Research Account." 

Your Board RECOMMENDS the foregoing report of the Director of 
Social Planning/Community Development be adopted by Council, 
except to the extent it may conflict with the recommendations 
of the Health and Welfare Committee. ' 

MOVED by Aid. Rankin, 

THAT the recommendation of the Board of Administration con- 
tained in the foregoing report be approved. 

- CARRIED 

R. Amendment to Zoning and Development By-law 
to provide for the Denman Place Development 
to be used as a Hotel 


The Board of Administration, under date of December 15, 1972, 
submitted the following report: 

'The Director of PlamijTg S Civic Development reports as follows: 


PURPOSE 

This item must be considered by the present Council because they 
represent a quorum public hearing held on February 10th, 1972. 



cont 'd . 


422 

Regular Council, December 19, 1972 31 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Amendment to Zoning and Development By-law 
Penman Place Development (cont'd) 


The Corporation Counsel has subnitted an explanatory note 
separately to City Council which explains the background to this 
natter. The key section of Council's action which is quoted in 
full in the explanatory memorandum reads as follows: 

THAI the foregoing application by Mr. Street be approved 
subject to the applicant coup lying with the necessary 
parking requirements when the new parking regulations report 
is received. 

The question at issue was whether the parking provided for Dernian 
Place as an apartment building would be adequate if the building 
is considered as an hotel. 

Council had been told at Public Hearing that the City Engineer was 
investigating parking requirements in Downtown Vancouver £ind would 
be reporting in due course. 


PARKING REQUIllF:;-!rxrS , HOTELS, WMTO\-m VANCOUVER 

Appendix I is a draft report prepared by the City Engineer examining 
the parking needs for hotels and motels in downta.-m Vancouver. This 
is part of a br>Dader study which is being finalized for report to 
Council. On page 9 of the appendix it is "rccainanded that liotels 
and motels iii tlie dcwntown area be required to provide one parking 
space for every two sleeping units or even two dwelling units." 


PA RKING PROVISION PENMAN PLACE 

At present 319 parking spaces exist. In the Dejiman Place pixDject there 
is a mixture of conmej?cial facilities and dwelling ixnits. Consequently 
the standard recommended would apply to the 280 dwelling units within 
the building. 

The uses after duiiendment to the CD-I Bylaw would be as follows; 

(a) Highrise hotel building 

(b) CcaTrfiercial facilities 

(c) Integrated motor vehicle parking and off-street 

landing and unloading facilities. 


The parking requirement would be 
Engineer's report which includes 

Cortinercial facilities (based 
of commercial floor area) 

Hotel Parking 


as follows, should Council adopt the 
the changes proposed: 

on square footage 

126 

280 

2 = 140 


266 


This would leave a surplus of 53 parking spaces. 


cent 'd 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Amendment to Zoning and Development By-law 
Denman Place Development (cont'd) 

CHANGES PROPOSED IN PROJECT 

Lobby Floor Increase number of off-street parking 

spaces by 10. Slightly increase 
existing floor area and provide new 
connecting corridor. 

Mezzanine Floor: Enclose an existing unused area and 

change other existing uses to provide 
small Hotel meeting and conference rooms 
and administrative offices. Floor area 
increased by 2,711 sq. ft. 

Main Floor Level: Delete ?2 off-street parking spaces as 

vere previously requii^d for the pent- 
house restaurant development ( but have 
not yet provided) and replace with 
tennis courts and/or lai^dscaping , as 
was proposed in original Development 
Permit No. 40053, issued June 1967. 

Other Floors: There would be no othcj" changes to the 

layout of the former 280 apartment 
dwelling units whidi conprise: 

126 Bachelor type units (420 sq. ft. each) 
108 One Bedroom units (613 sq. ft. each) 
46 Two Bedroom units (895 sq. ft. each) 

These cha:iges would need to be authorized by a further development pennit 
and approval of the Technical Planning Board. 

Accordingly it is RECOMMENDED that Covmcil accept the report of the City 
Engineer as evidence "that parking is adequate in Denman Place and that 
they enact the amendment to tlie existing CD-I Bylaw. " 

MOVED by Aid. Adams, 

THAT the recommendation of the Director of Planning and Civic 
Development, contained in the foregoing report be approved. 

(Aldermen Hardwick, Linnell and Rankin voted in " ^^^^1^1^ 

the negative) 

MOVED by Aid. Hardwick, 

THAT the report of the City Engineer, under date of October, 
1972, in the matter of parking requirements - hotels and motels 
in downtown Vancouver, be referred to the new 1973 Civic 
Development Committee, 

- CARRIED 

S. Development Permit Application: 

Automatic Car Wash with Gasoline Service 
Station, 5525 West Boulevard 


The Board of Administration, under date of December 14 1972 
submitted the following report: ' ' 

The Director of Planning 8 Civic Development reports as follows :- 
BACKGROUND ; 

This development permit application has been under consideration 
for some time because it has been controversial. 


cont 'd . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Development Permit Application: 
5525 West Boulevard (cont'd) 


This report is submitted without the normal technical detail. 
Drawings submitted with the application indicate that the 
existing buildings will be removed from the site and the 
proposed car wash building would be located 8 ft. from West 
Boulevard and 35 ft. from West 39th Avenue. Ingress to the 
site would be from West 39th Avenue and egress would be onto 
West 39th Avenue and West Boulevard. 

Following the normal procedure, the Technical Planning Board 
laid over the application for the notification of six 
neighbouring property owners (including apartments). One 
letter was I'-eceived from a property owner who owns two of 
the neighbouring properties, objecting to the proposal. A 
further letter of objection was submitted from a nearby 
property owner who was not notified. Part of the objection 
was the possible noise emanating from the car wash. 

Subsequently, the item was referred to the Vancouver City 

Planning Commission whereupon many additional objections 

were received. As a result of considering the original objections 

the Planning Commission also objected to the proposed car 

wash . 

The Technical Planning Board on September 15th reconsidered 
this matter and are minuted as follows: 

A letter had been received by the Chairman of the 
Technical Planning Board from the Chairman of the City 
Planning Commission. The letter raised the following 
objections to the proposed car wash and requested the 
Board's comments thereon: 

1. The extended uses would adversely affect the 
contiguous apartment zoned area. 

2. In the notification procedure, property owners 
only were contacted. Mr. Bellamy asked to be 
recorded as objecting to the notification procedure 
and the implication that only two objections were 
received, v;l,ei'eas in fact a considerable number of 
tenants resided in the objecting blocks and had no 
opportunity to express themselves. 


3. Commission members expressed concern about the new 
traffic which would be generated, and in an area where 
pedestrian circulation should be encouraged, not 
inhibited. It was felt that the proposed use would 
hinder the development of Kerrisdale as a local 
centre with strong local pedestrian patterns. 

4. Further to the question of traffic, members felt that 
the holding area would be insufficient especially at 
peak neighbourhood activity times; e.g. Fridays and 
Saturdays. Considerable parking upon residential 
streets could be expected and would be highly undesirable. 

5. In regard to landscaping a request was made for an 
undertaking that any trees planted should be large and 
substantial and in keeping with the existing treed 
aspects of Kerrisdale. 


cont 'd , 


4Sk 


Regular Council, December 19, 1972 34 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Development Permit Application: 
5525 West Boulevard (cont'd) 

The following points were made: 

a) Although this may have been true with the first car 
washes, the more that are approved the less the impact 
of each one . 

b) It is the Department's view that the owner will talk 
to the tenants if he wishes support . 

c) Kerrisdale was considered more a District Shopping 
Centre than a local centre . 

d) Traffic aspects had been discussed with the City 
Engineer. 

However, after considering the additional information, the 
Technical Planning Board reiterated their approval of the 
development permit but since this is partially a gasoline 
filling station, the final decision rests with City Council. 

Accordingly it is RECOMMENDED that this matter be laid over 
and those interested in appearing in front of Council be 
notified, it being understood that at such subsequent 
meeting, a report reference would be given to provide 
additional technical information." 


MOVED by Aid. Bird, 

THAT this development permit application be not approved, 

- CARRIED 

T, Development Permit Application: 

8550 Victoria Drive (Shipyard for 
Rivtow Straits Ltd.) 


MOVED by Aid. Bird, 

THAT this report of the Board of Administration, dated 
December 13, 1972, regarding development Permit Application: 
8550 Victoria Drive, (shipyard for Rivtow Straits Ltd.) be 
deferred pending the hearing of delegations as per requests 
received . 

- CARRIED 

U . Capital Loans Program: False Creek 

The Board of Administration, under date of December 18, 1972, 
submitted the following report: 

'The City Engineer reports as follows: 

"At the request of Alderman Hardwick, Chairman of the False 
Creek Committee, the City Engineer has prepared estimates for con- 
structing sea walls in Areas 6 and 10 as part of the False Creek 
Project . 

The recently announced Provincial-Municipal Capital Works 
Program provides 100% "forgiveness" of labour costs during the winter 
months - 5C% during the summer. Project-s mur;t be completed by 
May 31, 1975. The sea wall projects are highly labour intensive and 
would, therefore, be suitable for such a program. Accordingly, it is 
proposed to apply for the following projects: 


cont 'd , 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Capital Loans Program: 
False Creek (cont'd) 

(a) 1,000 lineal feet of concrete sea wall in Area 10 et 
a cost of $500,000, half of which is labour. 

(b) Three sections each of 1,700 lineal feet of rock-faced 
sea wall in Area 6 at a cost of $3,000,000 ($2,000,000 
of which is labour). 

\7hile the official guidelines and application fonas for 
this Capital Progran have not yet been "released by the Federal 
Government, it would be prudent to nake application as soon as 
possible, since British Colu.T.bia's share of the Capital Program will 
be limited. Because of the high labour content, the City would 
derive maximum benefit from such a program. The City Engineer 
requests permission to make a preliminary application subject to 
final Council approval upon receipt of the official guidelines. 

A further report will be issued v/hen the applications and 
guidelines become available, at which time the cost to the -City will 
be known and Council can then consider granting final approval." 

Your Board RECOIvG;ENDS the foregoing report of the City 
Engineer be adopted. ' 

MOVED by Aid. Hardwick, 

THAT the recommendation of the Board of Administration in 
the foregoing report be approved, 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Broome, 

THAT the Committee of the Whole rise and report, 

- CARRIED 

MOVED by Aid. Broome, 
SECONDED by Aid. Wilson, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

BY-LAWS 

1. BY-LAW TO AMEND BY-LAW iio . 4450, 
BEING THE LICENSE BY-LAW 


MOVED by Aid, Bird, 
SECONDED by Aid. Wilson, 

THAT leave be given to introduce a By-law to amend By-law 
No, 4450, being the License By-law and the By-law be read a 
first time. 

- CARRIED 

MOVED by Alderman Bird, 
SECONDED by Alderman Wilson, 

THAT the By-law be read a second time. 

- CARRIED. 

MOVED by Alderman Bird, 
SECONDED by Alderman Wilson, 

THAT Council do resolve itself into Coinmittee of the Whole 
to consider and report on the By-law, His Worship the 
Mayor in the Chair. 

- CARRIED. 


cont 'd 
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BY-LAWS (cont'd) 

By-law to amend By-law No. 4450, 
being the License By-law (cont'd) 

MOVED by Alderman Bird, 

THAT the Committee of the Whole rise and report. 

- CARRIED. 


The Committee then rose and reported the By-law complete. 

MOVED by Alderman Bird, 
SECONDED by Alderman Wilson, 

THAT the report of the Committee of the Whole be adopted. 


- CARRIED. 


MOVED by Alderman Bird, 
SECONDED by Alderman Wilson, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED. 


(The By-law received three readings.) 

2. BY-LAW TO AMEND BY LAW No. 2849 

BEING THE STREET AND TRAFFIC BY-LAW (fees re Special Zones) 

MOVED by Alderman Linnell, 
SECONDED by Alderman Broome, 

THAT leave be given to introduce a By-law to amend By-law 
No. 2849, being the Street and Traffic By-law, and the By-law 
be read a first time. 

- CARRIED 

MOVED by Alderman Linnell, 
SECONDED by Alderman Broome, 

THAT the By-law be read a second time. 


- CARRIED. 


MOVED by Alderman Linnell, 
SECONDED by Alderman Broome, 

THAT Council do resolve itself into Committee of the Whole 
to consider and report on the By-law, His Worship the 
Mayor in the Chair. . 


- CARRIED 


MOVED by Alderman Linnell, 

THAT the Committee of the Whole rise and report 


- CARRIED, 


The Committee then rose and reported the By-law complete . 

MOVED by Alderman Linnell, 
SECONDED by Alderman Broome, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED. 


cont 'd 
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BY-LAWS (cont'd ) 

By-law to amend By-law No, 2849, 
being the Street and Traffic By-law 
(cont M) 


MOVED by Alderman Linnell, 
SECONDED by Alderman Broome, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED. 

(The By-law received three readings.) 

3, BY-LAW TO AMEND BY-LAW No, 3575, BEING THE 
ZONING AND DEVELOPMENT BY-LAW (N/S of West 
41st Avenue betw, Trafalgar and Mackenzie 
Streets) 


MOVED by Alderman Wilson, 
SECONDED by Alderman Bird, 

THAT leave be given to introduce a By-law to amend By-law 
No, 3575, being the Zoning and Development By-law, and the By-law 
be read a first time, 

- CARRIED 

MOVED by Alderman Wilson, 
SECONDED by Alderman Bird, 

THAT the By-law be read a second time. 

- CARRIED. 

MOVED by Alderman Wilson, 
SECONDED by Alderman Bird , 

THAT Council do resolve itself into Committee of the Whole 
to consider and report on the By-law, His Worship the 
Mayor in the Chair. 

- CARRIED. 

MOVED by Alderman Wilson, 

THAT the Committee of the Whole rise and report. 

- CARRIED. 

The Committee then rose and reported the By-law complete. 

MOVED by Alderman Wilson, 
SECONDED by Alderman Bird, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED. 

MOVED by Alderman Wilson, 
SECONDED by Alderman Bird, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED. 



(The By-law received three readings.) 
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BY-LAWS (cont'd) 

4. BY-LAW TO AMEND BY-LAW No. 3575, 

BEING THE ZONING AND DEVELOPMENT BY-LAW 
(B/S Bruce Street, generally bounded by 
43rd Avenue., lane S of 41st Ave., the 
lane W. of Commercial and lane E. of 
Argyle St., also unopened portion of 
Bruce Street 


MOVED by Alderman Broome, 
SECONDED by Alderman Adams, 

THAT leave be given to introduce a By-law to amend By-law 
No. 3575, being the Zoning and Development By-law, and the By-law 
be read a first time. 

- CARRIED 


MOVED by Alderman Broome, 
SECONDED by Alderman Adams , 

THAT the By-law be read a 


second time, 


- CARRIED. 

MOVED by Alderman Broome, 
SECONDED by Alderman Adams , 

THAT Council do resolve itself into Committee of the Whole 
to consider and report on the By-law, His Worship the 
Mayor in the Chair. 

- CARRIED. 

MOVED by Alderman Broome, 

THAT the Committee of the Whole rise and report. 

- CARRIED. 


The Committee then rose and reported the By-law complete. 


MOVED by Alderman Broome, 
SECONDED by Alderman Adams, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED. 

MOVED by Alderman Broome, 
SECONDED by Alderman Adams, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED. 


(The By-law received three readings.) 
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BY-LAWS (cont'd) 

5. BY-LAW TO AMEND BY-LAW No. 3575, BEING 
THE ZONING AND DEVELOPMENT BY-LAW 
(portion of land bounded by Harrison 
and Victoria Drives) 


MOVED by Alderman Hardwick, 
SECONDED by Aid. Linnell, 

THAT leave be given to introduce a By-law to amend By-law 
No. 3575, being the Zoning and Development By-law, and the By-law 
be read a first time. 

- CARRIED 

MOVED by Alderman Hardwick, 
SECONDED by Alderman Linnell , 

, THAT the By-law be read a second time. 

- CARRIED. 

MOVED by Alderman Hardwick, 
SECONDED by Alderman Linnell, 

THAT Council do resolve itself into Committee of the Whole 
to consider and report on the By-law, His Worship the 
Mayor in the Chair. . 

- CARRIED. 

MOVED by Alderman Hardwick, 

THAT the Committee of the Whole rise and report. 

- CARRIED. 

The Committee then rose and reported the By-law complete. 

MOVED by Alderman Hardwick, 
SECONDED by Alderman Linnell, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED. 

MOVED by Alderman Hardwick, 
SECONDED by Alderman Linnell, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED. 

(The By-law received three readings.) 

6. BY-LAW TO AMEND BY-LAW No. 3575, BEING 
THE ZONING AND DEVELOPMENT BY-LAW 
(N/S of E. Broadway between Slocan and 
Penticton Streets) 


MOVED by Alderman Wilson, 
SECONDED by Alderman Bird, 

THAT leave be given to introduce a By-law to amend By-law 
No. 3575, being the Zoning and Development By-law, and the By-law 
be read a first time. 

- CARRIED 

cont 'd . , . 
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BY-LAWS (cont 'd ) 

By-law to amend By law No. 3575, being 
the Zoning and Development By-law (cont'd ) 

MOVED by Alderman Wilson, 
SECONDED by Alderman Bird, 

THAT the By-law be read a second time. 

- CARRIED 

MOVED by Alderman Wilson, 
SECONDED by Alderman Bird, 

THAT Council do resolve itself into Committee of the Whole 
to consider and report on the By-law, His Worship the Mayor 
in the Chair. 

- CARRIED 

MOVED by Alderman Wilson, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Alderman Wilson, 
SECONDED by Alderman Bird, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Alderman Wilson, 
SECONDED by Alderman Bird, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED 

(The By-law received three readings) 

7. BY-LAW TO AMEND BY-LAW No. 4295, BEING A 
ZONING BY-LAW (area on East side of Denman 
between Nelson and Comox Streets) 


MOVED by Alderman Broome, 
SECONDED by Alderman Calder, 

THAT leave be given to introduce a By-law to amend By-law 
No. 4295, being a Zoning By-law, and the By-law be read a first 
time . 

- CARRIED 

MOVED by Alderman Broome, 
SECONDED by Alderman Calder, 

THAT the By-law be read a second time. 


- CARRIED 
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BY-LAWS (cont'd ) 

By-law to amend By-law No. 3575, 
being the Zoning and Development By-law 
(cont 'd) 

MOVED by Alderman Broome, 
SECONDED by Alderman Calder, 

THAT Council do resolve itself into Committee' of the Whole 
to consider and report on the By-law, His Worship the 
Mayor in the Chair. 

- CARRIED. 

MOVED by Alderman Broome, 

THAT the Committee of the Whole rise and report. 

- CARRIED. 

The Committee then rose and reported the By-law complete. 

MOVED by Alderman Broome, 
SECONDED by Alderman Calder, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED. 

MOVED by Alderman Broome, 
SECONDED by Alderman Calder, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED. 

(The By-law received three readings.) 


MOTIONS 

1 . Artists ' Program 

MOVED by Aid. Linnell, 
SECONDED by Aid. Broome, 

THAT WHEREAS the Department of Social Planning/Community 
Development has applied for a renewal of its artists' program and 
a skeleton staff of three persons has been employed during the 
month of December; 

BE IT RESOLVED THAT the issuance of $1,600.00 from Account 
Codes 712/103 and 102 be authorized (Salaries and Fringe Benefits) 
and an additional $200.00 from Account Code 712/103 for payment 
of rentals and maintenance on the gallery. 

- CARRIED 

2 . #1 Firehall Location 

MOVED by Aid. Linnell, 
SECONDED by Aid. Rankin, 

THAT WHEREAS there is extreme discontent by the residents 
of the present location of #1 Firehall on Gore Street; 

THEREFORE BE IT RESOLVED THAT the Fire Chief and the Super- 
visor of Property and Insurance be instructed to look for an 
alternative site. 

(Notice) 
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Notice was called and recognized by the Chair. 
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MOTIONS (cont'd ) 

3 , Power for Buses 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Calder, 

THAT WHEREAS the City of Vancouver took leadership in 
investigating and testing the efficiency and effectiveness of 
L.P. gas fuel on internal combustion engines, particularly in 
regard to measuring the amount of air pollution created during 
operation ; 

AND WHEREAS the results of over two years operational testing 
have shown a substantial reduction in contamination of the 
atmosphere when compared with the gasoline driven engine; 

AND WHEREAS the Provincial Government has announced its 
intention to acquire 100 new (2 cycle) diesel engine buses; 

THEREFORE BE IT RESOLVED THAT the Vancouver City Council 
request the Provincial Government to consult with the City of 
Vancouver Engineering Department to consider and compare the 
merits of L.P. gas powered buses to that of 2 cycle diesel powered 
buses . 

- CARRIED 


RECOGNITION; Arthur Henry Parkinson 

His Worship the Mayor called Mr. Arthur Henry Parkinson to 
the dais and advised the Council of Mr. Parkinson's completion 
of forty-seven years of service as an employee of the City of 
Vancouver in various capacities. 

MOVED by Aid. Adams, 
SECONDED by Aid. Wilson, 

THAT WHEREAS Arthur Henry Parkinson joined the staff of the 
City of Vancouver as a Junior Clerk on December 21st, 1925; 

AND WHEREAS Arthur H. Parkinson progressed to the positions 
of Internal Auditor on May 24th, 1948 ... to Assistant City 
Comptroller on March 1st, 1954 to Deputy Director of Finance on 
July 25th, 1956 and to Director of Finance on August 1st, 1967; 

AND WHEREAS on January 15th, 1973 he will be retiring from 
the City service; 

THEREFORE BE IT RESOLVED that the Council of the City of 
Vancouver be and is hereby recorded as extending to ARTHUR HENRY 
PARKINSON sincere and grateful appreciation, thereby commending 
him for his forty-seven years of continuous, loyal and devoted 
service . 

- CARRIED UNANIMOUSLY 

His Worship the Mayor, in presenting a copy of the foregoing 
resolution to Mr. Parkinson, also presented him with a gold 
watch . 

Mr. Parkinson replied with thanks. 


The Council adjourned at 3:45 p.m. 

*** 




BOARD OF ADMINISTRATION (WORKS) 1 

December 15, 1972 

The following is a report of the Board of Administration :- 

WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 

RECOMMENDATIONS ; 

1. Lane East of Nanaimo Street, North of Pender Street 
and Lots 7 to 12, Block 55, T.H.S.L. 

"An application has been received from Mr. J. Funara to acquire 
the 10 foot lane east of Nanaimo Street, north of Pender Street abutting 
Lots 7 to 11 in Block 55, T.H.S.L. 

Council at a Public Hearing approved the re-zoning of Lots 7 to 
12 to C-2 Commercial use subject to the applicant acquiring the lane from the 
City and consolidating it with the lots to form one parcel. 

I RECOMMEND that the ten foot lane abutting Lot 12 in Block 55, 
Town of Hastings Suburban Lands extending from the westerly production of the 
northerly boundary of said Lot 12 to the westerly production of the southerly 
boundary of said Lot 12 be closed and stopped up and sold to the owner of 
Lots 7 to 12 subject to the following conditions: 

(a) The sale price to be $10,370 in accordance with the recommendation 
of the Supervisor of Property & Insurance. 

(b) The owner to pay any costs in closing out the lane. 

(c) The closed lane and Lots 7 to 12 to be consolidated to form 
one parcel." 

lour Board RECOMMENDS that the foregoing be approved. 


2 . Sidewalk Snow Clearing - City of Vancouver 
The City Engineer reports as follows : 

"On November 28, 1972, City Council considered a report by 
the City Engineer on Snow Clearing. 

In this report it was noted that Section 76 of the Street and 
Traffic By-law required owners of business premises to clear side- 
walks abutting these premises and that a charter amendment is 
necessary to extend the By-law to include owners of other land 
uses such as apartments. The Corporation Counsel is taking the 
necessary action to achieve this. 

In addition it was noted that the existing By-law could be 
amended by Council to require all property owners in the West End 
and downtown area to clear sidewalks abutting their properties. 
The Corporation Counsel agrees that this can be done. 

Accordingly, it is recommended that the Corporation Counsel be 
instructed to proceed with the amendment to Section 76 of the Street 
and Traffic By-law, necessary to require owners of all properties 
in the downtown and West End area, that is the area between False 
Creek and Burrard Inlet from Main Street to Stanley Park, to clear 
all snow and ice from the sidewalks abutting their properties, not 
later than ten o'clock in the morning of any day except Sunday." 

Your Board RECOMMENDS the foregoing report of the City Engineer 
be adopted . 
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3 . Hudson Street Bridge 


The City Engineer reports as follows: 

"Several matters concerned vfith landscaping, payment for 
Granville Street improvements and tolls have not been finalized to 
date for the Hiidson Street Bridge project. The Department of Transport 
in a letter to the City Engineer dated November 24-, 1972 has now stated 
their position on these outstanding matters and is requesting Council's 
approval of the Government's position before the end of December so 
that work can commence early in 1973. 


BACKGROIM) 

On May 16, 1972 Council adopted the following resolution: 

'That Council reaffirm its approval of the proposed 
design of the Vancouver approaches, it being under- 
stood that the matters of landscaping exclusions, 
maintenance responsibilities and cost sharing for 
the Granville Street widening will be finalized at 
a later date. 

That Council express its opposition to tolls and 

if a 'no-toll' decision is reached, Cotincil ask the 
Department of Transport to keep the City Informed 
of any subsequent proposals to change the initial 
Sea Island road system. 

Further that an immediate resumption of work on 
this facility be urged,' 


City Council's position on landscaping and cost sharing for 
the Granville Street widening as adopted on March 2, 1971 is as follows: 

Council: (a) reaffirmed its former decision not to contribute 
to the cost of the project; 

(b) expressed approval of certain landscaping exclusions 
proposed by the Depsirtment of Transport; 

(c) did not support certain landscaping exclusions 
proposed by the Department of Transport, 

GOVERNMENT POSITION 

The Department of Transport now states its position as 

follows: 

1, The Federal Government has decided to proceed with 
the Hudson Street Bridge on a toll-free basis, 

2, The Department of Transport will undertake to construct 
the Vfiincouver approaches to the bridge, including the 
necessary widening of Granville Street from four to 
six lanes between 72nd Avenue and 70th Avenue, 

3, The Department of Transport also proposes to 
conform to the landscaping recommendations 
approved by Council on March 2, 1971, (See 
attached plan for area to be landscaped.) 

4., The Department of Transport intends to keep the 
City informed of any futtare proposals to change 
the initial road system on Sea Island, 

5, The Department of Transport has received tenders 
for the main bridge contract and expects to 
award a contract by the New Year, 

. . . .Cont 'd 
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Clause No. 3 Cont 'd 


CITY OFFICIALS' COMMENT 


The City Engineer and Director of Planning and Civic 

Development are satisfied with the Department of Transport's position 
as stated above. 


OTHER MATTERS 

Details of maintenance responsibilities are still to be 
worked out and will be reported to Council when finalized. 

At the present time discussions are being held between the 
Engineering Department and the Department of Transport's consiiltants about 
traffic and transit arrangements during construction of the Vancouver 
approaches to the bridge, A report will be submitted to Council early 
in 1973 to inform Council of the general traffic arrangements that will 
be in effect during construction. 


SUMMARY 

The Department of Transport have now accepted Coimcil's position 
regarding tolls, landscaping and payment for widening Granville Street, 

Further reports will be submitted to Council about maintenance 
responsibilities and traffic arrangements during construction. 


RECOMMENDATION 

Accordingly, it is RECOMMENDED that Council approve 
the position now being taken by the Department of Transport with regard to 
tolls, landscaping, payment for Granville Street widening, etc,, as stated 
in their letter of November 24., 1972 to the City Engineer and outlined in 
points 1 to 5 in the foregoing report." 


Your Board RECOMMENDS the foregoing report of the City Engineer 

be adopted. 


4. Flat Rates for Property Owners' Share of Completed 
Street Lighting Local Improvement Projects 


The City Engineer reports as follows: 

"Section 508 (c) of the Vancouver Charter provides that Council may by 
resolution establish a flat rate per foot frontage with respect to any two 
or more projects of a like nature, based on the average cost per foot frontage 
of such projects as estimated by the Council. 

The following flat rates are derived from the contract costs and the 
costs of work done by the City forces, together with allowance for Interest 
over the period of construction and other general charges. These rates for 
the property owners' share of the street lighting projects, which were completed 
during 1972, have been developed in accordance with the provisions of the 
Vancouver Charter and the Local Improvement Procedure By-Law. All the projects 
were dealt with at the following Courts of Revision: 

Schedule No . Court of Revision Date 

395 - Initiative July 14th, 1970 

404 - Initiative May 18th, 1971 

405 - Petition May 18th, 1971 

406 - Initiative July 29th, 1971 

407 - Petition July 29th, 1971 


Cont 'd 
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Clause No. 4 Cont'd 


Recommended that the following flat rates be approved: 


Projects as Identified on the 
Assessment Commissioner's Schedules 


Flat rates to be Applied to the 
Assessable Property in the Projects 


Schedule 
No. 

395 


404 

405 
406 


407 


Xtem No . 


Urban Renewal Areas: 
7 

8, 10 
9 

Urban Renewal Area: 
3 


Business & Multiple 
Dwelling 
$ 3.074806 

$ 3.074806 
$ 3.074806 


$ 3.07925 


26, 27, 30, 33, 36 

4, 7, 8, 9, 10, 11, 12, 13, 14, 16.) 

17, 19, 20, 22, 23, 24, 29, 31, 32,) 
34, 35 ) 

15, 18, 28 $ 3.07925 

5 $ 4.12878 

18, 20 
19 

21 $ 3.07925 


Residential 

$ 1.412868 
$ 1.025868 

$ 1.87 

$ 2.02375 

$ 2.302631 
$ 1.04431 

$ 1.87 

$ 1.87 

$2.02375 
$1.04431 


Your Board RECOMMENDS that the foregoing report of the City Engineer 
be adopted. 


5 . Aerial Surveying for Residential Paving Programs 


The City Engineer reports as follows: 

"On December 13th, 1968, in order to remove a backlog in field 
engineering survey work. Council approved a recommendation by the City Engineer 
that some of the survey work generated by the 1969 Residential Paving Program be 
performed by aerial surveying techniques. It was noted at that time that this 
work would enable the Department to assess better the merits of this form of 
surveying. This program was a success. 

In view of this, the Deaprtment has been considering the adoption 
of an annual program of street aerial surveying to supplement the work produced by 
manual techniques. For this reason a vacancy, which occurred last March for a 
permanent Engineering Surveyor, was not filled. During the next six months it is 
anticipated that due to retirements and promotions other similar vacancies will 
occur. We must, therefore, decide whether to fill these vacancies or to introduce 
an annual street aerial surveying program to provide equivalent survey production 
as required. 

It should be noted that: 

(a) Aerial surveying is at least equivalent to manual surveying 

as far as accuracy and quality are concerned. Aerial surveying 
is superior with respect to consistent production rate and 
therefore, cost. 

(b) Aerial surveying is produced by private specialist companies 
under contract to the City. Thus, as the future need for street 
design data declines, as it may be expected to with the current 
rate of annual Improvement prograaa, this service can be readily 
tailored to suit the actual annual requirements for this work. 


Cont 'd 
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Clause No. 5 Cont ' d 

id) Once photography has been completed, requiring two or three 

days of clear flying weather after tree leaf fall, the production 
of design data can continue without the interruptions due to 
inclement winter weather usually associated with manual surveying. 
Subsequent drafting and design work can, therefore, be produced 
uniformly and more efficiently through the winter. 

(d) The pencilled manuscripts provided as the end product of aerial 
surveying can be converted by the addition of further detail by 
our draftsmen, inbo the plan used for design and record purposes. 
This is an improvement on manual surveying which necessitates 
transferring information from a survey note book to develop such 
a plan. 

(e) Aerial photographs of each street surveyed are retained 

on record by the City. These photographs are useful as an 
indisputable record of conditions before construction and 
used in the event of a dispute and can also be re-used to 
develop further survey information if required after initial 
plotting. 

(f) The pencilled manuscripts provided by aerial surveying include 
greater detail regarding walk, driveway and building locations 
not usually provided as part of manual surveying. This in- 
formation is useful in cases where the relationship between 
these features and the street improvement is critical. 

It should be noted that aerial survey can only provide design 
data for streets. The use of this service would permit some reduction of 
permanent Survey Staff by attrition, but there is no substitute available for 
■anual surveying to set out the work for construction. Thus some engineering 
surveyors will always be required in permanent and temporary staff positions to 
perform this work. 

The strike of Civic Employees occurred at a time when street 
survey production was at a maximum rate. Street survey production is also re- 
duced due to an unfilled vacancy for a Street Surveyor which has existed since 
March. It is anticipated that the 1973 Residential Paving Program will be 
equivalent to recent past years. Due to the strike of Civic Employees, approx- 
imately 90 blocks of improvement remain incomplete from the 1972 program to be 
completed in 1973. Some special, non-recurring street improvement projects can 
be anticipated in 1973, namely, Strathcona Rehabilitation Project, Beaut if icat ion 
Projects for Hastings Street, Blood and Trounce alleys and West Broadway, 
Columbia-Quebec Connector, further development of S.E. Sector, and three projects 
under the Federal-Provincial Employment, Loans Program. 

In preparation for this program, it is desirable to increase 
our engineering survey production by aerial surveying. It is proposed that an 
aerial survey program be undertaken to survey approximately 80 blocks of the 
1973 Residential Paving Program. Funds are available in two payroll accounts of 
the Streets and Structures Division 8022/1902 - Salaries (balance available about 
$8,000 - due largely to unfilled surveyor position) and 8022/190A - Temporary 
Help (balance available about $6,000). 

I Recommend that:- 

(1) An appropriation amounting to $14,000 be established in 
1972 from sources stated above to provide aerial survey 
service for approximately 80 blocks of the 1973 
Residential Street Paving Program. 

(2) An annual budget be established to provide aerial survey 
services, as required, to meet the need for field engineer- 
ing street surveys. The requirements of this program to 

be reviewed annually when the budget is to be establ i shod . 
In 1973, vacancies for two crews will not be filled." 

Your Board RECOMMENDS the foregoing report of the City Engineer 


be adopted. 


Board of Administration 
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6 . Tender No. 39-72-1 - Trucks 

Tenders for the above were opened by your Board on April 10, 
1972 and referred to the City Engineer and Purchasing Agent for report. The 
officials concerned report as follows: 

"A working copy of the tabulation is on file in the office of 
the Purchasing Agent. 

Bid numbers refer to the relative position of the bids in as- 
cending order of price. 

Funds for these purchases are provided as follows :- 

(1) Item 13 - From the account for the purchase of Additional Trucks 

and Heavy Equipment, as approved by Council on November 
21, 1972. 

(2) Item 14 - 1972 Truck Replacement Account. 
Item No. 13 - 43,000 GVW Tilt Cab and Chassis 

Four bids were received. 

The City Engineer and Purchasing Agent rec ornraendacceptance of 
the low bid (Bid No. 1) from International Harvester Company for four (4) only 
Model COF 1950 Tilt Cab and Chassis at a total price of $69,522.00 ($17,346.00 
each plus $34.50 each for optional cold starting aid), plus 5% Provincial Sales 
Tax. 

Item No. 14 - 46.000 GVW Tilt Cab and Chassis 
Four bids were received. 

The City Engineer and P urchasing Agent rec ommendacceptance of 
the low bid (Bid No. 1) from International Harvester Company for two (2) only 
Model COF 1950A Tilt Cab and Chassis at a total price of $37,603.00 ($18,008.00 
each plus $759.00 each for automatic transmission and $34.50 for cold starting 
aid), plus 5% Provincial Sales Tax." 

Your Board IlECOMMENDS that the recommendation of the City 
Engineer and Purchasing Agent be approved, subject to a contract satisfactory 
to the Corporation Counsel. 


7 . Use of Streets by Vancouver Cablevision 

The City Engineer reports as follows :- 

"A letter has been received from Vancouver Cablevision, a division of Canadian 
Wirevision Limited, 5594 Cambie Street, Vancouver 15, B.C., requesting approval of 
an arrangement whereby the Company could apply directly to the City for permits 
covering the placement of extensions of its facilities when required on or under 
City streets. 

Television programs have been distributed in the City under license from the 
Canadian Radio and Television Commission by means of cables owned and operated by 
Canadian Wirevision Limited and its predecessors since 1953. This license covers 
the entire City of Vancouver and parts of Bumaby. Service is available in 
almost all areas of the City. 

No agreement has been entered into between the City and the Company to cover 
its operations on City streets. The cables have been either attached to B.C. 
Telephone Company or B.C. Hydro poles or placed underground, usually in B.C. Tele- 
phone Company ducts, but in some cases, directly buried. All applications for 
City approval have been made through the B.C. Telephone Company or the B.C. Hydro 
and Power Authority. The Cablevision Company pays rental to the Telephone 
Company or the Power Authority for the use of these poles and ducts. 

Cont'd 
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Where relocation of Cablevision cables has been required on account of City 
projects, arrangements for the relocation have been made through the B.C. Telephone 
Company or the B.C. Hydro and Power Authority. 

Up to the present, this arrangement has worked reasonably well. Now, however, 
the Cablevision Company wishes to obtain approvals directly from the City, so that 
its operations on the streets with respect to both overhead and underground lines 
can be independent of the other utilities. Initially, its underground work would 
be:- 

(a) Installation of underground cables in subdivisions not presently served by 
Cablevision, and 

(b) Installation of underground power circuits to B.C. Telephone Company manholes. 

No installation of new poles by the Company is contemplated. New overhead 
cables will be installed only on existing telephone or electric pole lines. 

When telephone and electric lines are removed from a pole line, Cablevision 
cable will normally be removed from the poles within one year. It is proposed 
that permission to maintain Cablevision plant on such poles for a longer period 
be granted by the City Engineer only under special circumstances. 

With regard to payments made to the City by the Company, taxes are collected 
by the City annually at the rate of 1*4% of gross rentals received from Cablevision 
subscribers, in accordance with Section 398 of the City Charter. The Company 
also pays school and hospital taxes in accordance with the law. 

The matter of charging the Company rental for use of street space has been 
discussed with the Law and Finance Departments. It has been concluded that an 
annual rental for street occupancy should be charged on a lineal foot basis for 
street occupied by cables used by the Company which are not on the same pole line 
with, in the same duct bank with, or buried directly in the same trench with, 
wires or*cables used by another utility. A rate of 4<? per foot per year, which 
is based on the estimated average rental value of the space occupied by a cable, 
or duct, is proposed. 

I RECOMMEND than an agreement, satisfactory to the Corporation Counsel and 
the City Engineer, be entered into between the City and Canadian Wirevision 
Limited to include the following :- 

A. Installation and maintenance of plant on streets to be to the satisfaction 
of the City Engineer and in accordance with plans and standards approved 
by him. 

B. No poles to be placed on streets by the Company. 

C. Except where special permission has been granted by the City Engineer, no 
Cablevision lines to remain on poles for more than one year after the poles 
have been cleared of other utility lines. 

D. Company plant to be relocated for civic, provincial or federal purposes, 
when requested by the City Engineer, at no cost to the City. 

E. Overhead cablevision lines to be placed underground when requested by the 
City Engineer, at no cost to the City, except for any contributions to be 
made by the City under the Provincial Power and Telephone Line Beautif ication 
Fund Act or other such Act. 

F. Annual rental to be paid at the rate of 4c per lineal foot of street occupied 
during the proceeding year by cables used by the Company which are not on 
the same pole line with, in the same duct bank with, or buried directly in 
the same trench with, wires or cables used by another utility. 

G. City may cancel agreement upon one year's notice to the Company. 

H. All Company plant to be removed at no cost to the City upon termination 
of the agreement, if required by the City Engineer. 

.... Cont • d 
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I . The Company to Indemnify the City against any claims and losses due to 

construction, maintenance and operation of the plant on streets. 

J. Term of agreement to be 30 years, with provision for review of rental rate 
every 5 years, the review to be based on a formula to be Included In the 
agreement, satisfactory to the Director of Finance." 

Your Board RECOMMENDS that the foregoing report of the City Engineer be 
approved . 


FOR COUNCIL ACTION SEE PAJ 
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SOCIAL SERVICE AND HEALTH MATTERS 

RECOMMENDATIONS 

1. Extension of Contract: Public Health Nurse 

University of British Columbia and City of Vancouver 

The Medical Health Officer reports as follows: 

"On August 1, 1969, an agreement was signed between the City 
of Vancouver and the University of British Columbia to provide 
a Public Health Nurse from the Health Department on a half-time 
basis for a period of one year. The service provided is 100% 
recoverable from the University. On September 29, 1970, City 
Council approved an extension of the contract for a period of one 
year. A further extension of this contract for a nine-month period 
was approved by City Council on September 21, 1971. 

A request has now been received from the University of 
British Columbia for a further renewal of this contract for a 
period of nine months, effective September 1, 1972 to May 31, 
1973 (being the period during which this service is required by 
the University) , with the necessary revisions to bring the terms 
of agreement up to date. Two signed copies of the revised 
memorandum of agreement have been forwarded by the University 
for execution by the appropriate Civic officials. 

There will be no costs to the City of Vancouver to provide 
the part-time services of the Public Health Nurse during the period 
of the contract; and upon termination of the contract the part- 
time position will be terminated. 

It is requested that approval be given the Medical Health 
Officer to renew this agreement and to request the Law Department 
to review same and, if satisfactory, have it signed by the appro- 
priate officials." 

Your Board 
RECOMMENDS that - 

(a) The Medical Health Officer be authorized to renew the agree- 
ment to supply a Public Health Nurse to the University of 
British Columbia on a half-time basis for nine months, 
effective September 1, 1972, at no cost to the City. The 
appointment of the Public Health Nurse will terminate on 
May 31, 1973. 

( b) The Corporation Counsel be requested to review the new agree- 
ment and, if satisfactory, to have same executed by the 
appropriate Civic officials. 


2. Social Planning - V/here It's At 

The Director of SP/CD reports: 

"The attached Report - Social Planning - Where It's At - 
reviews and summarizes some of the experiences of the Department 
between 1968 and 1972. It reflects its philosophy, purpose and 
role as c\arrently perceived by the Director of SP/CD and staff. 
This report will also help point the way to this Department's 
role in the future. 

The Director of SP/CD recommends: 

In order to clarify the Department's present role and purpose 
and its future operating spheres, it is recommended that: 


. . Cont'd 
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(1) Future areas of SP/CD, as outlined in this report, be 
approved by Council; 

(2) The title of the Classification - Co-ordinator , Local 

Area Services be changed to Social Planner and the Director 
of Personnel Services be requested to review the salary and 
classification of these positions; 

(3) The Social Planning/ Community Development Department name 
be changed to Social Planning Department; 

(4) The title of the Classification - Director, Social Planning/ 
Community Development be changed to the Director of Social 
Planning; 

(5) The Joint Technical Committee (re: Social Planning) be 
renamed the Social Planning Committee and its terms of 
reference be reviewed and reported to Council following 
review. 


The Board of Administration RECOMMENDS Council approval of the 
report and recommendations of the Director of SP/CD. 

Your Board also RECOMMENDS that the subject matter of this report 
be referred to the appropriate committee of the 1973 Council for 
review and definition of policy to the extent considered desirable. 


3. Frog Hollow Information Centre 


The Director of Social Planning reports: 


Background 

"When the various Vancouver Information Centres applied for 
annual operating grants last March, the Frog Hollow grant request 
was cut back to cover a period of nine months. It was presumed 
at the time that they would be moving into the new Neighbourhood 
Centre attached to Thunderbird School. However, there was not 
enough space to accomodate the Information Centre and all the 
other neighbourhood programs in the Centre. 

The Frog Hollow Committee took steps a month ago to rent a store 
front at First Avenue and Renfrew, 1660 Renfrew, a location more 
central to the community they serve. They gave up their mobile 
trailer building which was on site at Skeena Terrace. This new 
location is working out very well. Information Centre volunteers 
are attempting to identify their service with the total community 
and not just Skeena Terrace Housing Development. 

Their budget however, only provides them with operating funds to 
the end of December 1972. 

To continue for another three months and get onto the same fiscal 
year as other Information Centres, (April 1 to March 31) as 
approved by Council, Frog Hollow requires an additional $1,055 to 
cover rent, phone, heat and light to March 31, 19 73. Their budget 
is as follows: 


. . . Cont'd. 
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Clause #3 continued: 

Rent $190 per month x 3 = $ 570 

Telephone 50 per month x 3 = 150 

Installation 60 

Heat and Light 50 per month x 3 = 150 

Maintenance 20 per month x 3 = 60 

Insurance 55 

TOTAL $1,055 


The Director of Social Planning/Community Development RECOMMENDS 
a grant to the Frog Hollow Information Centre of $1,055 for 
operating their centre at 1660 Renfrew Street for the period of 
January 1st to March 31st, 1973. The Comptroller of Accounts advises that if 
approved the funds would be provided from Contingency Reserve, 

Your Board RECOMMENDS the foregoing report of the Director of 
Social Planning/Community Development be adopted. 

INFORMATION 

4. Enforcement of City Health By-law and 

Provincial Food Premises Regulations in 
respect of Perishable Foods sold in Chinatown 

The Medical Health Officer reports as follows: 

"Upon passage of the City Health By-law on October 1, 1968, considerable 
progress was made throughout the City in guaranteeing protection of perishable 
foods by the requirement that they be kept below 40° or above 150° until sold. 
Efforts in this direction by the Health Department were reinforced by the passage 
of Provincial Food Premises Regulations, April 1, 1972. Included in the protection 
of perishable foods was any barbecued food commonly sold hot at supermarkets and 
delicatessens. Progressive enforcement of this by-law has been achieved through- 
out the City, but owing to lack of facilities, some lack of understanding, and a 
resistance to this measure the enforcement of this regulation was repeatedly post- 
poned in the Chinatown area. The merchants of Chinatown had appointed a representative 
to undertake discussions with the Health Department. He made representation to 
senior Health Department staff which resulted in an understanding that the Health 
Department would permit the merchants to comply by June 1972, allowing a full year 
for equipment to be purchased and installed. At no time did the Health Department 
express any concern over the manner of cooking, but was only concerned with the 
care of perishable foods after the cooking process was completed. 

By June 1972 when the work was to have been completed the City strike 
did not permit the health inspectors to enforce this by-law. In July and August 
1972 further discussions were held with a representative of the merchants and a new 
deadline of October 1st was established. 

The Health Department staff were asked in September 1972 to meet with 
representatives of the Chinese Benevolent Association. After discussion these 
representatives were satisfied of the necessity for the Health Department regulation. 

On October 1st, the time of the latest deadline, 12 merchants withdrew 
the sale of their barbecued products and 4 premises which were prepared to comply 
with the by-law continued to operate and were selling large quantities. 


con t W . 
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Later in October, at the initiative of the local MLA, a further meeting 
with the merchants was arranged and at this time it was agreed that the equipment 
would be installed and that special packaging and handling arrangements would be 
brought into effect until full installation of equipment. As this was considered 
acceptable by the department the continued sale of this produce by the 12 premises 
was permitted. At this time, however, the department received further confirmation 
of the danger of a perishable product allowed to exist within the incubation tem- 
peratures. Five persons were ill in early November as a result of eating a 
barbecued product from one of the aforementioned 12 merchants. Lab investigation 
was carried out to confirm that the five people had the same type of organism. 
The only meal shared by the one person with the four others was the food from this 
source. We were thus able to satisfy ourselves that there was yet more evidence 

that it was dangerous to continue this practice. Investigation of the premises 
concerned revealed fortunately that none of the staff had become carriers and it 
was assumed that the food product itself was the only source of this minor incident. 
The physician attending one of the patients is Chinese and emphatically stated his 
support for our intervention in this matter and his support of this very basic 
control measure. The department has also had continued support from local 
representatives of the Federal Health Protection Branch and the Federal Health of 
Animals Branch of the Department of Agriculture. These Government bodies agree 
with the validity of our requirements. I feel it should also be pointed out that 
by means of numerous telephone calls and letters received this department enjoys a 
majority support from the Chinese community in the employment of this safety measure. 
The current situation is that all stores now have refrigerated showcases and the 
merchants have equipment on order which will soon be installed for the keeping of 
cooked products at a safe hot temperature until sold. 

As there appears to be continued public attention paid to what has been 
represented as an overwhelming bureaucratic assault on a minority, I wish to have 
the record put straight about the history of this particular incident." 

Your Board submits the above report of the Medical Health Officer for 
INFORMATION. 


FOR COUNCIL ACTION SEE PACE(S).. 
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HARBOURS AND PARKS MATTERS 

CONSIDERATION 

1. Park Board - Request for Additional Funds re Strike Costs 

The Park Board have submitted a report dated December 1, 1972 which 

(a) requests an additional $60,196 to cover the actual costs incurred in 
the operating accounts attributable to the Civic strike 

(b) notes that the Bloedel Conservatory operation will close the year with 
a small surplus 

(c) notes that the net profit from Income Operations may not cover capital 
expenditures incurred to date. A more exact assessment of this situation 
can be made within a week when October operating results are known. 

The Director of Finance has reviewed this report and comments as follows: 

A. Strike Costs - Operating Accounts 

After the strike. Parks officials identified the various items of work 
that would have to be carried out to restore park areas to pre-strike condition. 
Separate account numbers were set up in the Park Board records to accumulate the 
cost of this work, which amounted to $131,200. The City previously approved 
$71,004 to provide for these costs and the Park Board are now requesting the balance 
of $60,196. 

The Park Board Controller advises that normal maintenance costs have been 
incurred to date in addition to the extra-ordinary strike costs and if the requested 
additional funds are not approved substantial overexpenditures will occur in the 
Park Board accounts. 

Since much of the post strike work was closely related to normal maintenance 
activities vis: garbage clean-up, grass cutting, weed control etc., the Director 
of Finance is unable to verify whether or not all of the costs included in the 
$131,200 represent only the extra costs attributable to the Civic strike. 

B. Bloedel Conservatory 

Parks officials estimate the operating loss from the Bloedel Conservatory 
at about $16,000 in 1972. This will be covered by the operating surplus of prior 
years which amounted to $18,500 at January 1, 1972. The operating results for 
next year will be reviewed during the review of the 1973 Budget Estimates. 

C . Income Operations 

The Park Board is permitted to expend the net profit from Income Operations 
on income producing facilities. The operating statement as at October 31, 1972, 
which will be available shortly, will indicate whether or not net profits will be 
available to cover expenditures on income producing facilities incurred to date. 

Your Board submits to Council for Consideration 

(i) the Park Board request for an additional $60,196 to cover the balance 
of strike costs, it being noted that if these additional funds are not 
provided, substantial overexpenditures will occur in the Park Board 
accounts 

(ii) deferral of further consideration of the Bloedel Conservatory operation 
until the review of the 1973 Budget Estimates 

(iii) deferral of further consideration of the Parte Income Operations until 
October 1972 operation statements are available. 

DELEGATION REQUEST - PARK BOARD 

(Copies of the Park Board letter dated December 1, 1972, 
are circulated for the information of Council), 


FOR COUNCIL ACTION SEE PA6E{S) 
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The Director of Planning and Civic Development reports as follows: 

"At its meeting of April 18, 1972 Council instructed the Director of Planning to 
continue discussions with the Minister of Urban Affairs regarding research projects 
proposed to be undertaken by the City utilizing Federal funds, and to coordinate 
this effort with University groups and the Regional District. A copy of the 
report is attached as Appendix A. 

Since that time discussions have been held with the I.I.P.S. Group at U. B. C. 
and with the Regional District, as well as with the Minister of Urban Affairs, to 
examine ways to effect these research projects and obtain funding. 

In reply to correspondence with the Ministry of State for Urban Affairs, a letter, 
dated November 23, 1972, has been received from the Deputy Minister which indicates , 
that the Federal Department is not prepared to participate in funding the research 
projects at this time. It states that the Ministry does not have resources avail- 
able to assign to the projects and there is 'need for the Ministry to carefully 
work out procedures and arrangements under which it can participate effectively 
with provinces and their municipalities in joint research;' . It points out that 
the Ministry and the City are already cooperating toward realization of a_ waterfront 
study on Burrard Inlet and studies in False Creek. 

In October, 1972 research projects were submitted as proposals for Local Initiative 
Program funds. The proposals did not duplicate items previously submitted to the 
Ministry of Urban Affairs. Withdrawal of the Minister's offer leaves the Department 
with the necessity of locating the means of accomplishing the projects, which are 
now postponed. 

RECOMMENDATION 

It is RECONiMENDED that the procedure of accomplishing the research projects outlined 
in the April report through Federal funding by the Minister of Urban Affairs be 
terminated. 


FURTHER, that if at a future date procedures are developed making it possible to 
participate in joint research projects with Federal fundings, proposals be 
submitted in light of the needs at that time. 

This decision would not affect the status of the Local Initiative Program projects 
now under consideration by Federal agencies." 


Your Board RECOMMENDS that the recommendation of the Director of 
Planning and Civic Development be endorsed. 

2. Gasoline Service Station 
2806 Cambie Street 


The Director of Planning and Civic Development reports as follows: 


City Council, on November 22nd, 1971, at a Public Hearing, considered 
an application to resone Lot 3 from a Two Fsmily Dvelling District to 
C-2 Commercial District, and resolved: 

•TOAT the application by Imperial Oil Ltd. be aoproved , sub- 
ject to prior compliance by the owners to the following con- 
ditions as recommended by the Technical Planning Board and 
the City Planning Commission: 


BUILDING AND PLANNING MATTERS 


RECOMMENDATIONS 


1. 


Research Projects Funding - 
Ministry of State for Urban Affairs 


"HISTORY 
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Clause No. 2 continued 

(a) The consolidation of Lots 1 , 2 and 3 into one parcel and 
dedication, if necessary, for any street widening for 
Caaobie Street and 12th Avenue. 

(b) The detailed scheme of developraant being first approved 
by Council after reports thereon from the Technical 
Planning Board and the City Planning Conanission with the 
developer maintaining, in addition to other landscaping 
areas, a minimum of landscaped setback of 10' along the 
easterly property line in addition to the larger area 
already indicated in the plan on the north-east corner 
of the site. 

(c) No ingress or egress to the City lane east of the east 
wall of the building. 

Further, that the area of Lot 3, when consolidated, be limited to 
parking use only, and further, that the Technical Planning Board and 
the City Planning Commission, when reporting to Council, have par- 
ticular regard to the positioning of the gasoline pumps and to the 
practicality of leaving both boulevard trees on 12th Avoue. ' 

Subsequently, a letter dated April 28th, 1972, was submitted by the appli- 
cant's solicitors, which states; 

//. . . Authority has been obtained from the management of 
Imperial Oil Limited to the dedication of a 10 foot strip of 
the property along Coinbie Street and we have discussed with Mr. 
Elliott of your Legal Department certain problems vAiich arise 
out of the requirements of Council in the situation. We set 
out below the basis on which Imperial Oil Limited is prepared 
to proceed in the matter and we trust that the Technical Planning 
Board and the City Planning Commission will see fit to recommend 
to Council that the rezoning proceed on that basis. 

Acceptable Conditions to Re zoning ; 

1. The applicant \^d.ll consolidate the three lots into one 
title and dedicate for road purposes 10 feet of the Cambie 
Street frontage, such dedication to be subject to the terms 
of the agreement hereinafter referred to. 

2. The details of the redevelopment as set out on Development 
Permit Apnl iccrion No. 56458 must be ao^roved with the addi- 
tion of the width of the landscaped setback on the 
easterly boundary— being increased to 10 feet 

3. No access to the lane east of the present building 
will be provided. (This was not requested - No. 56458). 

4. The present use of Lot 3 will be limited to parking in 
accordance with the terms of the agreement hereinafter 
referred to. (This is as proposed on Application No. 56458). 

5. The height of the vent pipes from the underground tanks 
will be increased at the time of their relocation in an 
effort to alleviate any trace of fumes on adjoining pro- 
perties and to improve the dispersal thereof. 

Two additional matters were raised in the minutes of the Council 
dated November 22nd, 1971, and the position of Imperial Oil Limited 
with regard to the practicality of those matters is as follows; 

(a) Position of Pumps (12th Avenue): 

The purpose of the proposed redevelopment is to properly 
utilize the 12th Avenue frontage and the new location of 
the pumps shown on the plans accompanying Application No. 
56458 is midway between the two 12th Avenue crossings. 
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Any major change in the suggested position is impractical 
particularly in view of the probability of a change in the 
location of the most westerly of those crossings one the 
10 foot strip of the Cambie frontage is actually taken by 
the City. 

(b) Boulevard Trees - 12th Avenue: 

While it would be possible to relocate and narrow the 
proposed new crossing on 12th Avenue to pass between 
the two existing large trees, and while Imperial Oil 
is prepared to do so if considered necessary, the westerly 
tree in particular will constitute a visual hazard and they 
strongly recommend its removal. Imperial Oil Limited is 
prepared to plant an acceptable substitute tree further to 
the west between the two crossings. In any event, if 
either of the present trees remain. Imperial Oil Limited 
must have the right to prune them to a sufficient height. 

The chief difficulty throughout this matter has been the probability 
that a further redevelopment of this location will be required when 
the 10 foot strip dedicated for road is actually taken. We suggest 
following solution on the basis of a discussion with Mr. Elliott in 
your Legal Department. 

The agreement would be entered into between the City and Imperial 
Oil Limited providing as follows^ 

(i) Imperial Oil would retain the right to occupy arid use the 
10 foot strip dedicated until the same is actually required 
by the City for road widening purposes. The City would 
agree to give six months' notice of its intention to utilize 
the same . 

(ii) Imperial Oil would covenant to use that portion of the lane 
formerly known as Lot 3 for parking ourooses only until the 
notice with respect to actual use of the 10 foot strip is 
served. At the time, the normal requirements of C-2 Zoning 
would apply. 

(iii) The City will covenant to reconstruct the two crossings on 
the Cambie Street frontage (and the westerly crossings on 
12th Avenue if necessary) and to relocate the existing sign 
and pole now located at the crossing at its expense. 
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The actual dedication of the 10 foot strip and the execution and 
delivery of the above agreement would follow issuance of Develop- 
ment Permit No. 56458. 

Imperial Oil recognizes that any redevelopment of the site follow- 
ing the actual taking and use by the City of the 10 foot strip 
dedicated will be subject to the requirements of the Zoning and 
Development By-law then applicable. // 

It is noted that if Imperial Oil were to dedicate the 10' of Cambie Street 
it could be recommended that it be leased back from the City. 

PRESENT SITUATION 

There has been some delay in considering this request due to various con- 
ditions, including work backlog. 


cont'd. . . . 
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The Technical Planning Board recommends that it be recoitonended to City 
Council that the agreements as suggested by Solicitors for Imperial Oil 
Limited be not accepted, and that the conditions as set by Council at 
the Public Hearing of November 22nd, 1971, vdth respect to the rezoning 
of Lot 3 not be altered and that it be recoiranended to City Council that 
the gasoline pumps adjacent to 12th Avenue need not be relocated but 
that the existing boulevard trees on 12th Avenue be retained and further 
that a condition be added that any trimming or pruning of the boulevard 
trees will first require the approval of the City Engineer and the Super 
intendent of Parks. 

Should the Technical Planning Board's recommendation be approved by 
Council, the rezoning of Lot 3 will fall. 

This development also requires a report from the Vancouver City Planning 
Commission. Its next meeting will be on December 15, 1972, after vAiich 
its report could be made available for Council's meeting of December 19, 
1972. 

Your Board RECOMMENDS that the recommendation of the Technical 
Planning Board be endorsed. 


INFORMATION 

3. West End Community Centre/Senior Citizens 
Housing Project and the West End Policy 
Guidelines 


The Director of Planning and Civic Development reports as follows: 

"Council on August 15, 1972, resolved in part, that: 

'...the Director of Planning and Civic Development be asked to draw to 
Council's attention any Development Permit Applications in the mean- 
time, in the area affected, when it is felt such applications are 
contrary to the spirit of the Policy Guidelines report.' 

On November 7, 1972 Council passed the following resolution: 

'That, with the exception of Development Permit No. 59581 referred to in 
the Board of Administration report, development permit applications which 
are not strictly and legally in accordance with the present by-law, be 
not approved and the applicants be directed to re-apply under the new 
West End Policy Guidelines. 

That development permit application no. 59581 be issued in the normal 
manner when the developer has met the requirements of the by-law. 

That development pemit applications in this West End area, submitted 
subsequent to October 31, 1972, be brought to the Council for 
consideration. ' 

The West End Community Centre/Senior Citizens Housing project on a 5.681 acre 
site zoned (CD-I) Comprehensive Development District, bounded by Denman, Barcl 
Cardero and Haro Streets, is the subject of tv.'o Development Permits. 

The (CD-I) zoning was approved by Council at a Public Hearing on May 30, 1972, 
subject to the following conditions: 

1. Use to be Senior Citizens Apartment, Community Centre, library 
and school only, with customary accessory uses and off-street 
parking. 

2. Floor Space Ratio not to exceed 2.0. 

3. Design. to be generally in accordance with the design concept 
approved by Council on November 2, 1971. 

cent 'd . . . . 
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Development Permit Application No. 59025 for the Senior Citizens Housing was approved 
subject to conditions, by the Technical Planning Board on July 21, 1972. At the 
time of preparing this report, one condition relating to street and lane closure 
had not been fulfilled, and the permit had not been issued. However, tenders have 
been called for its construction, returnable December 21, 1972. 

The Senior Citizens Housing consists of 2 apartment towers connected by a lounge 
area bridge at the 3rd floor level. The tower adjacent to Haro Street is 22 storeys 
high (187') and the other adjacent to Barclay ts 15 storeys high (127'6"). The 
project contains 500 units of which 402 are single units, 98 double units, and 
approximately 20 units are being designed for handicapped people. 

The Comtiiunity Centre is a one and two storey structure with underground parking. 
Its facilities include ice rink, auditorium for 300 persons. City and School 
libraries. Senior Citizens recreation areas, teen areas, rooms for craft and 
athletic activities, food services and multi-purpose area. 

Devplopiiient Permit Application No. 60418 for the Community Centre was submitted 
on October 19, 1972 and is being processed. 

The 268,000 square feet of floor area for the Senior Citizens Housing, combined 
v/ith the floor area of the proposed Community Centre and the existing King George 
High School result in a floor space ratio of 1.62. The maximum floor space ratio 
in this part of the West End, recommended by the Policy Guidelines is 2.4. 

The current application to rezone the West End local area, as filed by the Director 
of Planning and Civic Development on October 31, 1972 on Council's instruction, and 
as modified by recomjnendations of the Technical Planning Board and City Planning 
Commission of November 24, 1972 includes the retention of the West End Community 
Centre/Senior Citizens Housing project site as a CD-I Comprehensive Development 
District." 


Your Board submits the foregoing report of the Director of Planning 
and Civic Development for the INFORMATION of Council. 

RECOMMENDATIONS 

4. West 41st - Trafalgar to 

MacKenzie: Personal Care Home 

The Director of Planning and Civic Development reports as follows: 

" HISTORY 

City Council, at a Public Hearing on November 22, 1971, 
approved the rezoning of Lots 9-16 inclusive, and approximately 
the southerly 183.75' of Lots 24-31 inclusive. Block 9, D.L. 
2027 (Site size: approximately 542' along 41st Avenue and a 
depth, after dedication of the 17', of approximately 458'), 
to CD-I Comprehensive Development District, the uses being 
restricted to — 

'a residence for retired and semi-retired persons consisting of 
sleeping units, dining and recreation facilities, small barber, 
beauty and variety shop, and other ancillary uses including off- 
street parking' 

and subject to prior compliance by the owners to the following con- 
ditions : 

(a) The acquisition of the subject property, including lands within 
the area already dedicated for lane; the consolidation of same 
into one parcel and so registered at the Land Registry Office 
with prior agreement of City Council on the dedication of the 
southerly 17' for a nominal sum for the future widening of 41st 
Avenue. 


cont'd. 
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(b) Detailed scheme of development to be first approved by the Tech- 
nical Planning Board after advice from the Design Panel on ar- 
chitectural design, the Technical Planning Board having particu- 
lar regard to the treatment and landscaping of the open portions 
of the site and its relationship to the adjacent one family 
dvrellings. 

(c) The floor space ratio not to exceed 0.45 gross but excluding 
any storage , laundry and furnace rooms or underground parking 
if located totally below grade. 

(d) The scheme of development not to be materially different from 
that submitted with the application prepared by W. D. Buttjes 
Sr Assoc., Architects, dated August 7, 1971, Job No. 1301. 

(e) That the undertaking by Neil B. Cook by letter of Seotember 15, 
1971, that: "At no time will Crofton Manor be used for transients, 
motel or hotel accommodations. The dining room will be open to 
guests of Crofton Manor and their guests but will not be open to 
the public"; to form one of the conditions of the Development 
Permit if and when issued. 

(f ) Only one suitable designed sign to be permitted on the site--such 
sign to be first approved by the Technical Planning Board. 

Further, that should the foregoing conditions not be complied with within 
180 days of approval at public hearing to the reaoning, the approval con- 
tained in this resolution shall expire. This time limit has been extended 
by Council to December 31, 1972 . 

Further, that in accordance with the recommendations of the City Planning 
Commission, the Technical Planning Board consult with the Fire Chief re- 

gardiiKj fire accos.; at the time of final proce.rsing of the dotoilr. ot tl.o 
d'-ive lopment . This V-.Ov ben done. 

On December 14, 1971, Development Permit Application #57781 was filed 
and on January 28, 1972, the Technical Planning Board approved the 
submitted application, such plans and information forming part thereof, 
thereby permitting the construction of the one storey building with 
cellar, to be occupied as a residence containing 198 sleeping units, 
plus ancillary uses, for retired and semi-retired persons, subject to 
a number of conditions being first met by the aoplicant , including 
those conditions set by Council at the Public Hearing on November 22, 
1971. 

On August 28, 1972, revised drawings were submitted by the applicant, 
which include variations to those previously considered by the Tech- 
nical Planning Board, most of which were minor, such as: 

(a) minor internal rearrangement of the central core area; 

(b) slightly reduced setbacks between the buildings fronting the 
interior courtyard; 

(c) the number of sleeping units being reduced from 198 to 152; 

(d) the more material change consisting of 5 sleeping units at the 
northerly end of the building being 2 storeys in height, rather 
than one storey, with each unit containing approximately 275 
square feet on the second floor, they being located in a row 
being approximately 55' in width. 

The Technical Planning Board, at its meeting on October 13, 1972, 
approved these variations, including the other applicable conditions 
set by the Board at its meeting of January 28, 1972, subject to same 
being first reported to Council prior to Council enacting the amending 
by-law, and added a further note that any revised drawings clearly 
indicate a high standard of landsca-^ing with the site plan indicating 
existing trees and the retention of such trees as is possible. 


cont'd 
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After receiving advice from the City Engineer and the 
Corporation Counsel, it was considered advisable that the 
owners first dedicate the southerly 17' of the property for 
future street widening of 41st Avenue in lieu of entering 
into the agreement that Council had set out in Clause (a) 
of the Public Hearing conditions. The owner agreed to this 
and in order to have the by-law enacted this year, a plan 
of subdivision dedicating the 17 ' , has been submitted to 
and approved by the Approving Officer and is in the hands 
of the City Law Department for filing in the Land Registry 
Office. 


When Council first considered the rezoning of this site and set a maxi- 
mum floor space ratio of 0.45, this was to be measured on the entire 
site. This will vary slightly from a technical point of view as the 
17' strip has now been dedicated , but on the plans considered by the Techni- 
cal Planning Board, there has been no increase in the floor area of 
the building. 

There were considerable delays in processing this application, plus the 
owner encountered some difficulties in consolidating the land into one 
parcel. 


On December 12, 1972, Mr. Buttjee, Architect for the owner, 
submitted a letter and additional plans which have not been 
checked. However, it would ap-^ear the only major change in 
the request is increasing the number of sleeping units back 
to 188 and providing 94 off-street -marking spaces, which is 
in fact 10 sleeping units less and 4 parking spaces more 
than was first accepted by the Technical Planning Board. 
A copy of the letter is attacTTecf "a3 Appendix A. 


As there is no increase in the size of structure or number of units 
than that submitted to Public Hearing and approved by the Technical 
Planning Board , the Director of Planning recommends that the revised 
changes be accepted, the by-law enacted by Council, but that the De- 
velopment Permit is not to be issued until all conditions set by 
Council and required by the Technical Planning Board are first met. 

The amending by-law to rezone the said lands to a CD-I Comprehensive 
Development District , with the uses being restricted to 'a residence 
for retired and semi-retired persons consisting of sleeping units, 
dining and recreation facilities, small barber, beauty and variety 
shop, and other ancillary usoes including off-street parking' will be 
before Council later this day for enactment." 


Your Board RECOMMENDS that the recommendation of the Director of 
Planning and Civic Development be endorsed. 
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5. Gasoline Service Station - Addition 
3500 West 4th Avenue 


The Director of Planning and Civic Development reports as follows: 

"Mr. J. Brabenec has filed Development Permit Application 
No. 59716 to construct a 25.33' x 37.7' one storey addition 
to the rear of the existing automotive repair shop with 
gasoline service station facilities on this site at the south- 
west corner of 4th Avenue and Collingwood Street. The gasoline 
service station policy as adopted by City Council in October of 
1968 permits additions to the existing gasoline service station 
at this location. The site is in a C-2 Commercial District. 
Five neighbouring owners were notified of this Application and 
there were no letters received. 

The Technical Planning Board and the Vancouver City Planning 
Commission recommend that Development Permit Application No. 
59716 be approved in accordance with the submitted application. 
Such plans and information forming part thereof thereby per- 
mitting the construction of a 25.33' x 37.7' one storey 
addition to the existing automotive repair shop on the site with 
the retention of the existing gasoline service station subject 
to the following conditions: 

(i) Prior to the issuance of the Development Permit, revised 
drawings are to be first submitted to the satisfaction of 
the Director of Planning and Civic Development clearly 
indicating: 

(a) The provision of a minimum of four off-street parking 
spaces and one off-street loading and unloading space 
meeting the requirements of Sections 12 and 13 of the 
Zoning and Development By-law. 

(b) The provision of a satisfactorily screened on-site 
garbage enclosure area. 

(c) That the access to the building from the rear will 
be limited to one access only. 

(d) The provision of additional landscaped area adjacent 
to the rear property line at this site as well as the 
landscaping details being provided and the landscaping 
being first approved by the Director of Planning and 
Civic Development. 

(e) A revised site plan showing the existing dimensions. 


(ii) All landscaping and screening of the off-street parking and 
loading and unloading areas are to be completed in accordance 
with the approved drawings and the relevant requirements of 
Section 12 and 13 of the Zoning and Development By-law within 
sixty (60) days of the date of any use or occupancy of the 
proposed development and thereafter to be permanently main- 
tained. 


(ill) All landscaping is to be provided in accordance with the 
approved drawings within six (6) months from the date of 
any use or occupancy of the proposed development and there- 
after to be permanently maintained. 


(iv) The development including the use of all open portions of 
the site is to be carried out and maintained at all times 
in accordance with the approved drawings and Section 11(10) 
of the Zoning and Development By-law." 

Your Board RECOMMENDS that Development Permit Application 
No. 59716 be approved in accordance with the recommendations of 
the Technical Planning Board and the Vancouver City Planning 
Commission . 
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6. Alteration - Gasoline Service Station 
495 West 41st Avenue 


The Director of Planning and Civic Development reports as follows: 

"Home Oil Distributors Ltd. have filed Development Permit 
Application No. 59504 to alter and use the existing gasoline 
station on the site for retail sales and a gasoline service 
bar with no repai rs . 

The site is located at the southeast corner of 41st Avenue 
and Cambie Street and the gasoline service station policy 
as adopted by City Council in October 1968 permits the 
alteration of the existing gasoline service station at this 
location. The site is in a C-2 District. 

The applicant has submitted a letter which states as follows: 

A. 'Type of merchandise to be sold 

(a) Automotive accessories 

(b) Limited selection of hardware 

(c) Seasonal items e.g. garden tools, peat moss, lawn 
chairs snow shovels, Christmas lights and decorations. 

B. Proposed hours of operation 

Store - adhearance to normal store hours 

excepting for automotive products during period 
8:00 a.m. to 10:00 p.m. 

Gasoline - 7:00 a.m. to 12:00 p.m. - Winter, September 
to April 24 hours - summer May to August 


The Technical Planning Board and the Vancouver City Planning 
Commission recommended that Development Permit Application 
No. 59504 be approved in accordance with the submitted app- 
lication. Such plans and information forming part thereof 
thereby permitting the alteration and use of the existing 
gasoline station building on this site for retail sales with 
the retention of the gasoline filling pumps subject to the- 
following conditions: 

(i) Prior to the issuance of the Development Permit, revised 
drawings are to be first submitted to the satisfaction 

of the Director of Planning and Civic Development clearly 
indicating: 

(a) All landscaping and planting to be provided on the 
site with such planting being first approved to the 
satisfaction of the Director of Planning and Civic 
Development, and further details are to be submitted 
of the screening fences. 

(ii) All landscaping to be provided in accordance with the 
approved drawings within six (6) months from the date 
of any use of the proposed development and thereafter 
to be permanently maintained in good condition at all 
times . 


(iii) jhe development, including the use of all open portions 
of the site, is to be carried out and maintained at all 
times in accordance with the approved drawings and 
Section 11(10) of the Zoning and Development By-law. 

(iv) The items to be sold on the site are to be restricted 

to those outlined in the letter dated August 17th, 1972, 
from Home Oil Distributors Ltd., e.g. '(a) automotive 
accessories, (b) limited selection of hardware, (c) 
seasonal items e.g. garden tools, peat moss, lawn chairs, 
snow shovels, Christmas lights and decorations." 

(continued) 
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Clause No. 6 continued 

(v) The off-street parking and loading and unloading facilities 
are to be provided including surfacing and curbing in 
accordance with the approved drawings and the relevant 
requirements of Sections 12 and 13 of the Zoning and Develop- 
ment By-law within sixty (60) days from the date of any 
, use or occupancy of the proposed development and there- 
after to be permanently maintained." 

I 
I 

Your Board RECOMMENDS that Development Permit Application No. 59504 
be approved in accordance with the recommendations of the Technical 
Planning Board and the Vancouver City Planning Commission. 

CONSIDERATION 

7. Block 42: Pacific Centre 
Granville Street Canopy 


The Director of Planning and Civic Development reports as follows: 

"City Council on Sc^pt ember 26, 1972 approved the development proposal 
for Pacific Centre, Block hi as submitted by the developer. The 
approval is subject to certain conditions, as set out in the 
resolution, as follows: 

THAT Council approve : 

A. The scheme as gc-nerally identified by Plans No. FK 163-^1 and 
SK 209-213 received by the Planning Department on September 19, 
1972 and Plans No. AP 108-112 received by the Planning Department 
August 30, 197 2, subject to tl^ following conditions: 

(a) A canopj' satisf act orj' to City Council be provided along 
Granville J-'treet from Georgia Street to Dunsmuir^ Street; 

(b) Details of landscaping of the plaza and the i^oofs of the 
lower structure to be submitted for Council's approval. 

B. The JAinsmuir Street vehicular exit ramp subject to the following 
condition s: 

(a) The ramp being located to provide an ultimate roadway 
width of h7. feet on Dunsmuir Street and a sidewallc width 
on the south side of 12 feet . 

(b) The developer agreeing to pay a rental for the street 
occupancy. This rental to be detei-mined by the Director 
of Finance and reported back to City Council for approval . 

(c) Design details including sidewalk and ramp widths to he 
to the satisfaction of the City Engineer. 

C. The developer agreeing to the closing of the Dunstnuir St. exit 
if and when required bj' the City to accommodate a rapid ti-ansit: 
system, or otVicr City requirements, without compensation to 
the developer. 

A letter dated December 5, 1972 to the Planning Department fran 
Mr. L. Cooke, Vice-President and Genei-al Mar.ager, The Pairvicw 
Corporation (B.C.) Ltd., is supported by Drawiiigs Nos. 3A , SK-228~A 
and AP-212. 

coat 'd . . . . 
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The drawings submitted show a 10 foot wide canopy along Gronville 
Street extending to approximately 4 feet from the curb line. Tne 
Cc'inopy runs from the southeast corner of tlie I.B.M. Tower at Geor^-ia 
Street to approximately 73 feet south of the Dunsmuir Street proport-v 
line. At its south end it overlaps a 14 foot recess on the .sL-ioeu 
level of the B. C. Telephone Tower, whic^i provides a furt:li!?r 60 foel 
of v;oather protection for pedestrians, leaving approximately 13 feo'L 
near the corner of Duiir.muir Street without cover. To allow for the 
slope of the sidev-.-alk and to keep a clear height of between 16 fccL 
to 20 feet from the .-sidewalk, the canopy is stopped at major 
entrances. Illuminated signs are fihown on the fi'ont: of the canopy 
giving emy>hasis at these major enti'ances. 

The drawings have not been submitted to the Design Panel in view 
of the Panel's v.'ish to deal with the final drawings of the whole 
project before making a recommendation. The proposal is generally 
satisfactory to the F.ngineer-ing Department. Other aspects, such 
as compliance with the Building By-lav; will be dealt with prior to 
the issue of a Building Permit. The Director of Planning and Civic 
Development is preijared to recommend approval of the design of the 
canopy generally in accordance with the drawings as submitted. 

It is recommended therefore, that the canopy design as generally 
shown on Drawings No. 3-A; SK-228-A and AP-212 dated November 13, 
1972 submitted with the Faii'view Corporation's letter of December 5, 
1972 be approved as fulfilling condition A (a) of Council's resolu- 
tion of September 26, 1972." 

Your Board submits the recommendation of the Director of 
Planning and Civic Development for CONSIDERATION. 
RECOMMENDATION 

8. Construction of Automatic Car Wash 
with Gasoline Filling Pumps at 
8696 Granville Street 


The Director of Planning and Civic Development reports as follows: 

"Shell Canada Limited have filed Development Permit Application 
No. 58565 to demolish an existing gasoline service station and 
to construct an automatic car wash with gasoline filling pumps 
on the site at the northeast corner of 71st Avenue and Granville 
Street. 

The site is in a C-2 Commercial District and the gasoline service 
station policy as adopted by City Council on October, 1968 permits 
the reconstruction of the existing gasoline service station at 
this location. 

The drawings submitted with the application indicate that the 
23' X 79' building would be located 10' from the easterly 
property line, 30' from West 71st Avenue and approximately 75' 
from Granville Street. 

Six neighbouring property owners were notified of this application 
and there were two letters of objection received. Their objections 
included increased traffic, noise and architectural affect on the 
area. 

The applicant has submitted information in a letter which states 
in part: 

'...We have modified the wash exit so that cars leaving 
the wash are virtually surrounded by a barrier which drast- 
ically reduces any sound emitted by the dryer unit. This 
is accomplished by a specifically designed door which opens 
only wide enough to allov; the car to exit. The door opening 
varies dependant upon the size of the automobile being washed.' 

Supporting information was also submitted by the applicant from 
Sound Engineers. 
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The Technical Planning Board and the Vancouver City Planning Com- 
mission recommend that Development Permit Application No. 58565 
be approved in accordance with the submitted application, such plans 
and information forming part thereof, thereby permitting the cons- 
truction of an automatic car wash on this site with gasoline filling 
facilities, subject to the following conditions: 

A. Prior to the issuance of the Development permit, 

(a) Revised drawings are to be first submitted to the 
satisfaction of the Director of Planning and Civic 
Development clearly indicating': 

(i) that the pump island will be set back 10' northerly 
and a minimum of 1' easterly. 

(ii) details of all landscaping and planting to be pro- 
vided on the site including a 10' wide landscaped 
setback adjacent to Granville Street except for 
points of ingress and egress with the further pro- 
vision of a minimum 1 ' wide planter between the two 
points of ingress and egress on Granville Street, 
this planter being located at the established 10' 
building line. All landscaping and planting to be 
first approved to the satisfaction of the Director 
of Planning and Civic Development. 

(iii) the provision of and details of the required screening 
to the site. 

(iv) the provision of satisfactory off-street parking 
facilities for the operators of the development. 

(b) The giving of the covenant referred to in Condition 
No. 3. 


The hours of operation of the car wash are to be restricted 
to 8:00 a.m. to 6:00 p.m., Monday through Saturday inclusive. 

C. The due performance of a covenant to be given by the reg- 
istered owner in favour of the City of Vancouver that the 
car wash operation of the premises shall remain closed and 
not be operated on Sundays. 

D. The site is to be developed including surfacing and screen- 
ing in accordance with the approved drawings and the 
relevant requirements of Section 12 of the Zoning and Develop- 
ment By-law within sixty (60) days from the date of any use 

or occupancy of the proposed development and thereafter to 
be permanently maintained. 

E. All landscaping and planting on the sitn is to bo provided 
in accordance with the approved drawings within six (6) 
months from the date of any use or occupancy of tlie proposed 
development and thereafter to be pennanlly maintained. 

F. The development is to be carried out at all times in 
accordance with the requirements of Section 11(10) of the 
Zoning and Development By-law. 

G. The entrance treatment and doors to the building are to be 
provided and maintained at all times in accordance with the 
letter from Shell Canada Limited, dated August 21, 1972. 


The previously notified property owners are being notified of the 
submission of this Development Permit Application to City Council 
and of the recommendations of the Technical Planning Board and the 
Vancouver City Planning Commission. 

cont 'd , . , , 
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Clause continued; 

Mr. B.J. Harrington of Shell Canada Limited has requested by letter 
of November 9, 1972 that: 


'...we would like the opportunity to make representation to 
Council regarding this development under the following 
conditions : 

(1) If there is a request for representation from those 
opposing the development. 

(2) If Council elects to refuse our application.' " 


Your Board RECOMMENDS that Development Permit Application No. 58565 
be approved in accordance with the recommendation of the Technical 
Planning Board and the Vancouver City Planning Commission. 

9. Provincial Government Land 
Acquisition Programme 


The Director of Planning and Civic Development reports as follows: 

"As part of the Federal -Provincial Governments' programme for 
land acquisition and housing, the Director of Planning has been 
advised that a letter has been sent to His Worship the Mayor from 
the Honourable James Lorrimer making an offer on 43 City-owned 
properties in Strathcona and a 1.2 acre parcel of land at 14th 
Avenue and Nootka Street. 

The offer is in the order of $500,000 total. 

City staff have had no opportunity to examine such an offer 
with respect to: 

1. whether the offer is realistic in terms of price, 

2. the proposed form of development of these lands, 

3. what provisions will be made by the Provincial Government 
for the payment of taxes or grants in lieu of taxes on 

•these lands when purchased and when improved, 

4. what assurances will be given that development will proceed. 

The Provincial Government must commit these monies before the 
end of the year. In view of this, an approval in principle 
by City Council at this time would provide the necessary commit- 
ment and would nllow time for the officials to assess tlio oflor 
in detail and report back to Council at a later date. 

It is therefore RnCOMMnNDHD that Council approve in principle 
the release of tliesc lands subject to: 

1. agreement on price satisfactory to Vancouver City Council 

2. an agreement being entered into with respect to Provincial 
Government honouring the normal development permit procccdures, 
rezoning, etc. 

3. the Provincial Government by agreement grant an option to the 
City to repurchase if development does not proceed 

4. satisfactory agreement with respect to taxes or grant in 

lieu of taxes on these lands wlien purchased and when improved. 

Your Board RCCOMMENDS that the report of the Director of Planning 
and Civic Development be approved. 

FOR COUMCll AaiON SEE PA6ElS)..f 
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LICENSES AND CLAIMS MATTERS 


RECOMMENDATION ; 

1. Amendments to the License By-law to Recover Increased 
Health Inspection Costs Through License Fees 

The Board of Administration has received the following report from the 
Director of Finance, the City Medical Health Officer and the Director of 
Permits & Licenses. 

"Council on December 5th approved a staff increase in the health inspection 
area of the Health Department. 

At the time of revising the license fees following the Finnis Report the 
license fee structure was developed to recover all of the City's costs related 
to any type of inspection of licensed businesses, and at that time a good deal 
of the Health inspection costs were included in this license fee structure. 

It has been approximately three years since the license fees were revised 
and even though the fees did include provision for cost increases that would 
take place in the next year or two, they can now be considered to be getting 
out of date. It is our intention to totally review the level of license fees 
in 1973 in time for the 1974 billing. 

However, in the interim, with the staff increase in the Health inspection 
area, your officials feel that several interim increases in license fees should 
take place. These are: 

1 ) Apartment Swimming Pools 

Recommended that the License Bylaw be amended to increase the license 
fee for apartment buildings by $100 per year where the apartment building 
contains swimming pool facilities. Further that the same apply to club 
operations with swimming pool facilities. Apartments currently pay a 
license fee of $10 per apartment unit per year. The Health Department 
makes periodic tests of the water quality and condition of the pools, for 
the protection of the residents. 

2) Food Premises 

it is r ecommended that the following categories have their license 
fee increased $15 per year 

- restaurants (from $20, raise to $35) 

- public houses (from $25, raise to $4-0) 

and further that a new category be created called "Retail Dealer — Food" 
and that this new category, which is a portion of the present all encom- 
passing retail dealer category, have its license fee increased by $10 per 
year (from $20 up to $30). 

3) Multiple Conversion Dwellings and Roomin? Houses 

It is recommended that the present license fee structure for this 
category, which is based on a charge per unit within the building (ranging 
from $4 to$IO) be increased by a surcharge of $15 per year for the building 
regardless of the number of units therein. Some inequity would exist in 
that a small conversion would be paying the same $15 per year surcharge as 
a larger one but the Health Department inspection costs do not rise in 
strict proportion to the number of units, because of office time, travelling 
time, etc. It is also possible that, given a particular combination of 
units in a conversion, a slight comparative inequity might exist compared to 
a purpose designed apartment building. However, these inequities are slight 
and should be capable of correction in the complete revision of license 
fees to be reported for Council consideration in 1973 effective for 1974. 

... .Cent 'd 
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Clause No. 1 Cont'd 

If Council agrees to the recommended fee increases, an amending bylaw 
has been prepared by the Corporation Counsel and will be presented to Council 
later this meeting. The total increase in revenue from the above changes 
would be approximately $70,000 per year." 

Your Board RECO/WWENDS approval of the recommendat ions of the Director of 
Finance, City Medical Health Officer, and Director of Permits & Licenses. 


CONSIDERATION ! 

2 . Bicycle Registration 

Correspondence has been received from the Greater Vancouver 
Regional District requesting to be advised if our Municipality is 
in favour of the G.V.R.D. applying for Supplementary Letters Patent 
which would authorize it to pass a Regional Bicycle Registration 
By-law . 

This correspondence, and the report of the Executive Committee 
of the G.V.R.D. dated November 20, 1972, is circulated for the 
CONSIDERATION of Council. 


3. Petition Re Operation of Type of Business: 
1100 - 1200 Davie Street 


The Chief License Inspector reports as follows :- 

"A petition has been addressed to the Mayor and Council from 
certain businesses in the 1100-1200 Blocks Davie Street asking 
Council not to allow the operation of 'adult' movies in their area, 
on the grounds that it would degrade the image of the street. 

The basis of the request is apparently founded on the quality of 
these motion pictures and as Council is aware obscenity and other 
moral offenses come within the Criminal Code. 

I understand that a Development Permit has been obtained for a 
theatre at 1126-1136 Davie Street. 

The License Office has issued a license to Ultra-Love Products 
Ltd. to conduct the business of a Retail Dealer at 1151 Davie Street. 
The management assures me they have no intention of showing any 
pictures at any time. 

Council has broad powers with respect to the granting of licenses 
and while no license has been issued to this day for a theatre in this 
area, I could report to Council when an application is made, for 
Council to consider at that time." 

A copy of the petition is attached. 

Your Board submits the foregoing report of the Chief License 
Inspector for Council CONSIDERATION as well as the following report 
of the Director of Social Planning/Community Development for 
INFORMATION. 

"On November 30th a meeting to discuss problems of Davie 
Street was held at the Police Department between members of the 
Police Force, the Social Planning Department and a large number 
of Davie Street merchants and residents. 


Cont 'd 
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Clause No. 3 Cont'd 

Many of the participants expressed concern about a new store 
that was opening at 1151 Davie Street which they believed was going 
to be a pornography shop. They agreed that such a shop was inappro- 
priate in that area and would introduce a sleazy tone to the street. 
A request was made that Council be advised at once of their concern. 

Accordingly, I have visited the shop in question. Ultra Love, 
owned by Ultra Love Products Limited, is an enterprise that special- 
izes in space age sexual technology, including water beds, incom- 
prehensible elastic contrivances, and mysterious balms. 

The small library contains popular and scientific contributions 
to the forn icological literature and such anti-erotic hard bound 
enticements as 'Nudes in Canadian Paintings.' 

In summary , 

The Ultra Love Products Emporium 

is merely a super sensorium 

it's unintellectual , 

and maybe bisexual, 

but hardly a pornagraphorium . " 


FOR COUNCIL ACTION $EE PAii{$).„±^„.Zj!f.^ ^ 
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FIRE AND TRAFFIC MATTERS 


RECOMMENDATION : 

1 . Fire Alarm Connections 

The City Engineer Reports as follows: 

"A request has been received from the Central Mortgage and Housing 
Corporation for connection of the Fire Alarm Systems at McLean Park 
Housing Projects FP-3 and FP-9 to the City Fire Alarm System. The 
Corporation has agreed to pay the cost for these connections which will 
amount to approximately $2,100, and a yearly maintenance charge based 
on the average cost of maintaining the connections and a portion of the 
cost of maintaining and operating the City system. The maintenance 
charge for similar connections amounted to $150 each in 1971. 

It has been the practice in the past to draw agreements for these 
connections. The need for an agreement has been discussed with the 
Corporation Counsel who is of the opinion that a satisfactory alternative 
which would save Council's time is that a letter be sent containing the 
following :- 

a) Notification that the City will not accept any responsibility for 
the non-performance of its system. 

b) Information on the costs for the installation and maintenance of 
the connections and the terms of payment, and 

c) The conditions for discontinuing the service. 

Upon a written acceptance by the customer the City would proceed to 
make the connection. 

I RECOMMEND THAT: 

1. Approval be granted for the connection of the McLean Park 
Housing Projects FP-3 and FP-9 Fire Alarm Systems to the 
City system at no cost to the City, 

2. That the Corporation Counsel be authorized to prepare the 
standard agreement between the City and Central Mortgage 
and Housing Corporation to cover these connections, and 

3. That future connections be approved through an exchange of 
letters which are satisfactory to the Corporation Counsel 
and signed by the City Engineer." 

Your Board RECOMMENDS that the foregoing report of the City Engineer 
be adopted. 


FOR COUNCIL ACTION SEE PA£E(S) ^Al 
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Chartered Banks and Government Deposit Receipts and Notes Purchased 


Cct. 2 

Bank of Montreal 

Feb. 

1/73 

$1 ,018,116.16 

$1 ,000,000.00 

122 

5. 

m 

2 

Bank of Montreal 

Feb. 

26/73 

51 1 ,075.3'» 

500,000.00 


5. 

50 

3 

Bank of Montreal 

Nov. 

1/72 

198,91'».0'» 

198,109.71 

29 

5. 

11 

3 

Bank of Montreal 

Nov. 

1/72 

298,371.05 

297,16'».56 

29 

5. 

] 1 

5 

Ontario Treasury Bill 

Nov. 

17/72 

7'»5,000.00 

7'»0,679.00 

^♦3 

i*. 

95 

31 

Bank of B.C. 

Nov. 

6/72 

500,'H9.18 

500,000.00 

6 

5. 

10 





$3,271,895.77 

$3,235,953.27 
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FINANCE MATTERS 


REC OMMENDAT I ON S 


1. Investment Matters - (Various Funds) - October, 1972 

(a) Security Transactions during the month of October, 1972 

(b) Summary of Securities held by the General and Capital 
Accounts only as at October 31, 1972. 

GENERAL AND CAPITAL ACCOUNT TRANSACTIONS 


Type of Secu r i ty 


Maturity 
Date 


Maturity 
Value 


Cost 


Term 
Days 


Annual 
Yield % 


*************** 


Transfer of B.C. Hydro 6 Power Authority 7% Parity Bonds 
due September 1, 1975 from Kerrisdale Community Centre Fund 
to General and Capital Account to Meet Portfolio Requirements 


Date 


Oct. ^ 


3) 


Maturity 

Type of Secu^M ty^ Date 

Bonds Transferred 

B.C." Hyd'ro & Power 

Auth. 7^ Parity Bonds Sept. 1/75 


Maturity 
Value 


Price 


Cost 


Term Annual 
Yrs/Mos. Yield 

1" 


$28,000.00 $101.00 $28,280.00 2/11 6.61 


**************** 
Summary of Securities Held as at October 31, 1972 
General and Capital Account Only 


Type of Secur i ty 
Short Term 


Chartered Banks and Government 
Deposit Receipts and Notes 

Medium Term 


B.C. Hydro 6 Power Authority 7^ 
Parity Bonds due Sept. 1/75 

B.C. Hydro 6 Power Authority 6^ 
Parity Bonds due Aug. 15/77 


[COMMENDATION 


Par or Maturity Value 
$^3,263, 026.85 

5 328,000.00 

8^0,000.00 
$1 ,168,000.00 


Cost or Book Value 


$^♦2, 339, 656. 27 


$ 330,335.59 

8^0,000.00 
$1.170,335.59 


Recommended by your Board that the report of the Director of Finance on 
llivestment Matters (Various Funds for October ^ 1972 be confirmed. 
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2. Civic Research Grant for United Way Study: A Social Profile - $4,000 

The Director of Social Planning/Community Development reports: 

"On October 31st, 1972, the City received a request for a research 
grant in the amount of $4,000 to enable United Way to undertake the 
above named study. The study will provide a detailed analysis of 1971 
census data and include a wide range of social and economic information. 

The completed study will be of value to the Social Planning 
Department and other City Departments. I have discussed it with the 
'■ Research Department of Greater Vancouver Regional District as well as 
: the City Planning Department, and we are satisfied that there will be 
no duplication of effort involved. 

I The total cost of the study will be $16,000. An amount of $8,300 

j will be expended in this calendar year, of which a total of $4,000 is 
, requested from the City. 

! The Director of Social Planning/Community Development recommends 
that Council approve an expenditure of $4,000 as the City's share of this 

I study and that the $4,000 be added to the Department of SP/CD's 
research budget, rather than make a grant directly to United Way. 

This arrangement allows the Director of SP/CD to share the 
responsibility for the development and outcome of the study with United 
; Way research staff. It also guarantees receipt of a sufficient number 
of information booklets for City use. 

1 

I The Comptroller of Accounts advises that the 1972 Research Budget 
I of the Department of SP/CD has been fully committed and the increase 
i requested amounting to $4,000 would be provided from Contingency 
I Reserve . " 

Your Board RECOMMENDS the foregoing report by the Director of 
Social Planning/Community Development be adopted. 


3. Temporary Help Accounts - Data Processing 

The Director of Finance and the Co-ordinator of Data Processing 
and Systems report as follows: 

"There was insufficient funds in the Overtime and Temporary Help 
budgets for the Data Processing Division to perform all of the required 
Data Processing work. These accounts have been overspent to the end 
of October by the following amounts: 

Account Budget Actual Over 

1. 7030/303 Salaries Overtime $8,175 $12,857 $4,682 

2. 7030/304 Salaries Temporary Help 545 5,722 5,177 

3. 7032/350 Special Overtime and 

Temporary Help 1,830 6,494 4,639 

The main cause for the large volume of unanticipated workload is 
recovery from the civic strike. Under normal circumstances, there is 
absolutely no slack time in the Keypunch and Computer Operations 
Sections of this Division, so that it was not possible to catch up 
without working overtime or contracting work out, or hiring temporary 
help. We are not staffed to handle any peak loads, but must have an 
even flow of work. Even though our available work time was decreased 
by two months we still had, in most cases, twelve months work to do. 
Welfare, License and Business Tax, Assessment, Property Tax, Utility 
Billings and Accounting are our large jobs and the volume of work for 
these systems were unaffected by the strike. Also, because of the 
manner in which the payroll was maintained during the strike, the 
retroactive payrolls caused many hours of unforecasted overtime. The 
Voters' List preparation was behind schedule, so procedural changes 
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were made which increased the Keypunch time by 200 hours so that the 
clerical time could be reduced to have the Voters' List completed on 
schedule . 

This year, we have had an abnormally high turnover of experienced 
staff and have had to spend considerable non-productive time training 
their replacements. The remaining experienced staff have had to work 
many hours of overtime while the vacancies were filled and the new 
staff trained. 

In July of this year after receiving Council approval July 27, 1971, 
we replaced most of our IBM keypunch equipment with a new type of 
keypunch machine called Key Edit, and at the same time reduced the 
number of keypunch operators from seven to five. Our original 
calculations caused us to predict a thirty percent increase in 
production, but this has proved to be optimistic. Our increase in 
some cases has been more than thirty percent, but has averaged about 
20%. We should have reduced the number of operators by one, not two, 
and it is recommended that the complement of Keypunch Operators I be 
increased by one and that an additional Key Edit keystation be leased, 
effective December 15, 1972. The increased annual cost would be 
$6,970 for salaries and fringe benefits, and $1,800 for the Keystation. 


Additional funds for overtime and temporary help will be required 
to complete backlogs in work for Engineering, Assessment and 
Projecting Sign Billing by year end. 

The Comptroller of Accounts advises that the necessary funds for 
the remainder of 1972 are available from the Contingency Reserve. 

It is recommended that: 

(a) one additional Clerk Keypunch Operator I position (P.G. 10, 
$489-$574 - 1973) and one Key Edit Keystation ($150/month) be 
approved effective December 15, 1972, 

(b) the Salaries Overtime Account (7030/303) be increased by $7,400, 

(c) the Salaries Temporary Help (7030/304) be increased by $5,500, 

(d) the Special Overtime and Temporary Help account (7032/350) be 
increased by $5,650, 

(e) additional funds for the foregoing items amounting to $18,550 for 
overtime and temporary help and approximately $350 for the 
Keypunch operation be provided from Contingency Reserve." 

Your Board RECOMMENDS that the recommendations of the Director 
of Finance and the Co-ordinator of Data Processing be approved. 


INFORMATION 

4 . Patrol Division, Vancouver Police Department - Effectiveness Criteria 

The following report has been received from the Director of Finance 
and the Co-ordinator of Data Processing & Systems: 

"On November 10, 1970 City Council (In Camera) authorized additional 
25 Police Constables and adopted a recommendation of officials that: 

'the Board of Police Commissioners be asked to report 
to Council twice yearly upon the effectiveness of the 
Patrol Division according to criteria mutually agreeable 
to that Board and your officials.' 

On April 6th, 1972 Council repeated its request to that Board for 
reports on the effectiveness of the Patrol Division. 
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On November 9th, 1972 the Board of Police Commissioners received 
a joint report dated November 3rd, 1972 from the Chief Constable and 
the Co-ordinator of Data Processing & Systems which reviewed what has 
been accomplished in terms of the re-organization of the Patrol 
Division, examined the objectives of the Patrol Division and discussed 
measures of effectiveness. 

Traditionally, Police Management has tended to keep records of 
what it has done rather than of what it ought to be doing or how well 
a job has been done. Standards of performance and effectiveness have 
been the product of local judgment and not the result of objective 
measurement and analysis. Your officials are working to change the 
present process. Tentatively they have developed some objective 
measures out of which realistic standards of effectiveness will 
emerge. While these will be refined in later reports as experience 
is gained and research can be applied, it was possible at this stage 
to present a list of four measures which are related directly to the 
objectives of the Patrol Division, are obtainable at reasonable 
expense from present operations, do not involve complicated recording 
procedures, and are sufficiently clear that the results can be 
expressed in unambiguous terms. 

Data for the first three measures are obtainable with relative 
ease from Departmental records and a target date of mid-January, 1973 
has been set for the first report to the Board of Police Commissioners 
under these headings. The fourth is more involved and requires 
experiments as to the best way of collection. 

A reporting schedule has been drawn up with reports going to 
Council from the Board of Police Commissioners in late January and 
July each year. 

A copy of the full report dated November 3rd, 1972 entitled 
'Patrol Division Evaluation Report #1' is on file in the City Clerk's 
Office. 

The Board of Police Commissioners adopted the proposals with the 
understanding that the measurement concepts therein were necessarily 
tentative and that officials will make their refinement a matter 
of continuous study. 

When the first report has been received from the Board of Police 
Commissioners (scheduled for January, 1973) I will report on the 
criteria adopted and the measurements obtained." 

Your Board submits the above for Council INFORMATION. 


INFORMATION AND CONSIDERATION 


5. Tax Certificates required for Land Registry Purposes as per 
Land Registry Act Section 131 _____ 

The Director of Finance reports as follows: 

"Early in November, Council members received an enquiry report from 
the Board in response to a request for information arising from a 
complaint with respect to difficulties with tax certificates during 
and immediately following the strike. This report also advised that 
a later report would deal with financial and other aspects of tax 
certificates. This later report is now submitted hereunder. 
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On May 10th the Department of Municipal Affairs advised that the 
Attorney-General's Department had asked whether they had any objection 
to the elimination of the present requirement of the Land Registry 
1 Act (Section 131) that applications to transfer title to real property 
I be accompanied by a certificate from the municipality stating there are 
I no taxes in arrears on the property. The Department of Municipal 

Affairs was requesting advice from the Municipal Officers' Association 
of B.C. and stated they were also requesting advice from the U.B.C.M. 
Executive . 

The City of Vancouver officials, through the Municipal Officers' 
Association of B.C. advised: 

(A) that the Land Registry Act requirement for tax certificates does 

not appear to play a significant role in the collection of tax 
j arrears, and elimination of the requirement would save staff time 

\ in the City's tax office; 

(B) that if the requirement is to continue then there should be a fee 

attached (say $5.00) in order to eliminate use of the 'free' tax 
certificate in place of obtaining the same information through 
I other channels with a fee attached, and further to recompense 

I municipalities for their cost in issuing the certificates for 

j land registry purposes; 

j (C) that if the requirement for the certificates is eliminated, 

consideration should be given to providing some protection to 
purchasers to make them aware that properties are subject to 
taxes and tax arrears, local improvements and other charges in 
effect at the date of purchase as well as after that date until 
fully paid. 

1 The Department of Municipal Affairs states, by letter of 

November 24th, 19 72, that it cannot advise of any decision to take 
positive action to amend existing legislation up to the date of the 
letter. " 

Your Board submits the report of the Director of Finance for the 
INFORMATION of Council. 

Your Board also suggests for Council CONSIDERATION that this is 
not a cost that should be carried by the taxpayer but should be a 
direct charge. Council may wish to make representations to the Minister 
of Municipal Affairs that legislation be amended to enable municipalities 
to charge for this service if it is to continue. 

(Copy of letter May 10, 19 72 from Department of Municipal 
Affairs attached for information of Council) 


CONSIDERATION 

6. Grant Request - Vancouver Art Gallery re Operation of Capilano 

Stadium 


On March 30, 1971 Council approved the recommendation of the Director 
of Social Planning and Community Development that the Capilano Stadium be turned 
over to the Vancouver Art Gallery effective April 1, 1971 for a period of 12 
months for the purpose of carrying out various activities vis workshops, concerts, 
classes, street theatre, festivals, exhibitions etc. The City's contribution 
towards the cost of operations for the year was approved in the amount of $42,000. 

The Gallery program ended on December 31, 1971 after 9 months of operations 
and Capilano Stadium was returned to the care and custody of the Park Board. The 
City's contribution was reduced from $42,000 for a full year to $34,500 for the 
9 months that the Gallery programs were operating. 
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The Vancouver Art Gallery has submitted unaudited financial statements 
for the Capilano Stadium operation as at December 31, 1971 which show that 
expenditures exceeded receipts by $2,437 as shown in the following summary: 

Receipts 

City of Vancouver contribution - reduced from 


$42,000 re 9 months operation $34,500 
Canada Council 15,000 
Vancouver Foundation 10,000 
Miscellaneous 1,222 

$60,722 


Expenditures 

Salaries and fringe benefits $17,299 

Program costs 14,336 

' Major repairs to Stadium 15,136 

I Security guards 8,708 

I Other operating and administrative expenses 7,680 

I $63,159 

Deficit - excess of expenditures over receipts $ 2,437 


The Vancouver art Gallery requests Council approval of a grant of $2,437 
to cover this operating deficit which resulted from higher than estimated security 
costs. 

Your Board submits this matter to Council for CONSIDERATION. 


7. Grants in Lieu of General, School, Hospital and Municipal 
Finance Authority Taxes 

The Director of Finance has reported to your Board as follows: 

"Requests for grants in lieu of taxes have been received from 
the following organizations. 

The Assessment Commissioner has certified the properties will 
be shown as exempt on the 19 73 Assessment Roll in accordance with 
Charter provisions and the Corporation Counsel has confirmed the 
charitable organizations qualify for this exemption under Section 396 
of the Vancouver Charter. 

These requests for grants in lieu of 1971 and 1972 taxes for the 
period from proof of occupancy or the date of the first building 
inspection to the date the properties become exempt, are subject to 
Council approval. 

The requests are presented to Council in three sections. 


A, Relip,ious Organizations 

1, Church of God of Prophecy ^ 824.87 

2295 Newport Avenue - Let J/43/F.V. 
Church 

Occupied and in use from June 1, 1971 

Made exempt for 1972 by Court of Revision 

Grant to cover period from June 1, 1971 to Dec. 31, 1971 


Cont'd. . 


Board of Administration, December 15, 1972 


(FINANCE 


CLAUSE NO. 7 (continued) 

A. Religious Organizations (cont'd.) 

2, Chinese Mandarin Church 317.69 

1656 Seralin Street - Lots 22-24/6/138/264A 
Church 

Occupied and in use from October 1, 1972 

Grant to cover period from Oct. 1, 1972 to Dec. 3I, 1972 

3, Chinese Alliance Church 2,583.19 

3330 Knight Street - Lots 14-17/756 
Church 

Occupied and in use from February 7» 1972 

Date of first building inspection, Sept. 3f 1971 

Grant to cover period from Sept. 3i 1971 to Dec. 3I, 1972 


B, Hospitals 

1. Vancouver General Hospital $ 5f251.47 

Ash St. & 11th & 12th Avenue - Lots 3-12/399/526 
Extended Care Unit - 200 bed hospital 
Official opening to be December 1, 1972 
. Date of first building inspection - March 4f 1971 

Grant to cover period from March 4, 1971 to Dec. 3I, 1972 

C. Charitable Organizations 

1. Lions Parapleniic Lodpe Society 1,337»29 

1234 East 20th Avenue - Lot B & I-6/38/3OI 

Housing project for rehabilitation of Paraplegics 

Completed and in use December 1, 1972 

Date of first building inspection - March 23, 1972 

Grant to cover period from March 23, 1972 to Dec. 31, 19?2 

2. B. C. Baptist P'oundation 29,964.66 

1455 East 3rd Avenue - Lot 2/71/264A 
Senior Citizen's Housing 

Completed and in use from February 11, 1972 

Date of first building inspection — February 4» 1971 

Grant to cover period from February 4j 1971 to Dec. 31| 1972 

3. Society for the Christian Care of the Elderly 22,867.37 

1030 Bumaby Street - Lot 2/12/185 

Senior Citizen's Housing 

To be in use by December 15, 1972 

Date of first building inspection October 4» 1971 

Grant to cover period from Oct. 4, 1971 to Dec. 3I, 1972 

Confirmation has been received from the Societies in charge of the 
two Senior Citizen's Housing projects noted above that financing 
has been through Central Mortgage & Housing and rental charges and 
tenants income conforms to limits set by Central Mortgage & Housing 
Corporation. 

4. Children's Aid Society of Vancouver 663.97 

3461 West 7th Avenue - Lot 11 Wi-/39/540 
Group-living Home 

Occupied and in use from September 1, 1971 
Alterations completed August 10, 1971 

Grant to cover period from August 10, 1971 to Dec. 3I, 1972 


Cont'd 


Board of Administration, December 15, 1972 


471 

(FINANCE - 8) 


CLAUSE NO. 7 (continued) 

C. Charitable Organizations (cont'd.) 

5. Neighbourhood Services Association $ 609. A4 

2305-2325 West 7th Avenue - Lots II-I3/282/526 
Day Care Centre and services to all ages 
Occupied and in use from May 3I, 1972 

Alterations to building and remodelling began Dec. 30,1971 
Grant to cover period from Jan. 1, 1972 to Dec. 31 » 1972 

6. Neij:;;hbourhood Services Association 374.84 

4828-4830 Victoria Drive - Lot 6/c/393 

Youth Services Centre 

Occupied and in use from April 21, 1972 

Grant to cover period from April 21, 1972 to Dec. 3I, 1972 

7. Allied Indian and Metis Society 681,30 

2716-2724 Clark St. - Pcl.A of 23-26 of C/16O/264A 
Half Way House for Indian ex-inmates of penal institutions 
Property registered in Society's Name, October 14, 1971 
Occupied from October 1, 1971 

Grant to cover period from October 14, 1971 to Dec. 31,1972 

$65,476.09 


The above requests for grants in lieu of taxes amounting to 
$65,476.09 in total are submitted for Council consideration." 

Your Board submits the foregoing report of the Director of 
Finance for Council CONSIDERATION. 


RECOMMENDATION 

8 . Replacement of Police Prisoner Transport Trucks 

Your Board submits the following report from the Chief Constable 
and City Engineer concerning the replacement of four small prisoner trans- 
port trucks. 

"The Police Department operates a fleet of eight small prisoner 
transport trucks. These trucks operate under high mileage conditions. Six 
of these trucks have operated over 100,000 miles and have had one major 
engine and transmission overhaul each. The initial high cost of these 
trucks justifies the expense of one major engine and transmission repair. 
However, after 150,000 miles of operation these trucks are completely 
worn out and rebuilding costs of $2,000 to $3,000 each, would be 
required to put these trucks into a mechanical condition where operating 
and downtime costs would be acceptable. At best, they would then only provide 
one more year of service. 

The 1973 Police Budget requests will include a request for funds 
to purchase and outfit six new replacement prisoner vans. However, four 
of these six trucks have operated 120,000 to 160,000 miles and will require 
extensive repairs to operate until replacement trucks can be provided via 
normal budget procedures. The following table lists the trucks for which 
funds are required in advance of the 1973 Budget to enable the Engineering 
Department to put the replacement trucks into service by June or July of 
1-973. This timing will avoid the need for major repairs on these units. 
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UNIT NO. AGE MILEAGE REPLACEMENT 

COST 

8901 4 138,000 $ 7,000 

8902 4 120,000 7,000 
8914 2 158,000 6,900 
8916 2 133,000 6.900 

TOTAL $27.800 


The Chief Constable and City Engineer RECOMMEND that authority 
be given to purchase and outfit four replacement prisoner transport trucks 
in advance of the 1973 Budget." 

Your Board RECOMMENDS the foregoing report of the Chief Constable 
.and City Engineer be adopted. 


9 . Finance Department 

Your Board has received the following report from the Director 
I of Finance: 

1 "The attached report details the need for four additional staff 

I positions in the Finance Department — two in the Internal Audit 
Division, one in the Accounting Division, and one in the Office of 
the Director of Finance. The first three are required because of 
increased workload, greater complexity of work, the need to deeply 
, review many of the City's accounting functions and in many cases 

make extensive revisions, and to work with the Data Processing 
I Systems staff to ensure that all existing and new computer systems 
! meet accounting and auditing needs. Details are provided in the 
attached report. 

I The fourth position, that of an economic-financial analyst/ 

\ administrative assistant in the Director's Office, reflects the 
: position that we should be analysing expenditure-revenue patterns 
I and trends, intergovernmental fiscal relationships and cost sharing, 
; items of the type brought up in the report to Council entitled 

•Review of Certain Financial Matters' dealt with by Finance Committee 
on October 19, 19 72, a report which must be considered overdue. 

It is recommended 

A) That Council approve the establishment of the four new positions 
in the Finance Department, as detailed in the accompanying 
report, plus $3,400 for office furniture and equipment. 

B) That Council refer to the 1973 Council, for further consideration 

i) the report of the Director of Finance titled 'Review of 

Certain Financial Matters' , 

ii) the consideration of what areas of financial concern, particularly 

as they involve Council's concerns re fiscal relationships 
with Senior Governments, revenue and expenditure trends, etc.. 
Council would like to see expanded or studied by the Director 
of Finance, using the services of the new analyst. 

The recommended staff increase has been reviewed by the Administrative 
Analyst attached to the Board of Administration, and he concurs with 
! the need for the additional staff. The External Auditor also concur 
i with the need for additional staff in the Internal Audit and 
I Accounting Divisions." 

' Your Board RECOMMENDS Council approval of the recommendations of 
the Director of Finance. 
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10. Queen Elizabeth Theatre - Request by Adrina Holdings Ltd. to 
Increase Liquor Sales Price 

"The Theatre Manager reports as follows: 

"Clause 5 of the lease between the City of Vancouver and 
Adrina Holdings Ltd., (the operator of the theatre liquor sales) 
dated April 26, 1972 reads as follows: 

'If, following any increase in the price of wine, cider or 
liquor by the Liquor Control Board of the Province of British 
Columbia or any increase in the wages of bartenders or stewards 
employed by the Lessee in the license areas during the term of 
the license, the Lessee delivers to the Lessor a written 
request for a review of the percentage of the total receipts 
from the sale by the Lessee of wine, cider, liquor and soft 
drinks in the license areas used for the purpose of determining 
the LESSEE'S GROSS PROFIT pursuant to clause 4 hereof, the 
Lessor agrees to make such review and if the Lessor deems 
it advisable, increase the said percentage and the price 
at which wine, cider and liquor or any of them shall be sold 
by the Lessee or either the said percentage or price.' 

A written request has been received from Adrina Holdings Ltd. 
for a review as stated in Clause 5 above and the review has been 
carried out by the iTieatre Manager and the Administrative Analyst. 

It has been established that when the increase in bartenders' 
wages goes into effect on January 1, 1973 and a recent increase in 
liquor prices is taken into account, the cost of serving a drink (1*2 
ounces and mixer) in the theatres will have risen to 62%<:, up from 
the present cost allowance of 55<:. 

As the operator has a guaranteed management fee, any increase 
in cost must be absorbed by the City and the net rental as estimated 
would be reduced from the present net rental of $21,750. per annum 
to approximately $16,125. per annum. 

The alternative is to raise the price per drink to $1.25 and to 
allow the Lessee 50% of this higher price to cover his costs before 
rental charges. Under this alternative the expected annual rental 
receivable by the City would be in excess of $30,000. and the 
operator would, in addition, receive his guaranteed annual management 
fee. It is anticipated that a decrease of approximately 7%% could 
occur in the sales volume but the smaller sales volume would still 
provide results noted above. 

The Theatre Manager with the concurrence of the Members of the 
Vancouver Civic Auditorium Board recommends that: 

1. The lease be amended to permit drinks (l^s ounces plus 
mixer) to be sold at $1.25 including sales tax. 

2. The Lessee's cost to be estimated at 50% of total receipts 
(before rental charge) . 

3. The amendments to the lease be to the satisfaction of 
Corporation Counsel. 

4. Changes to be effective January 1, 1973 and the Theatre 
Manager to ensure that the increase in bartenders' wages 
is also effective from that date." 

YOUR BOARD RECC»1MENDS the adoption of the recommendations of the 
Theatre Manager. 


474 


Board of Administration, December 15, 1972 


(FINANCE - 11) 


11. City Prosecutor's Department - New Filing System 


Your Board has received the following report from the Administrative 
Analyst: 

"Following a request from the Board of Police Commissioners concerning 
the establishment of an additional clerical position in the City 
Prosecutor's office, a survey of the stenographic and clerical services 
was carried out in January, 1972. 

The report on the survey was submitted to City Council at its meeting 
of March 21, 1972 at which time City Council approved the recommendation 
for the establishment of one additional permanent position of Clerk 
Stenographer 11. 

Included in the report was the following comment: 

'The amount of time spent on filing was examined, and it was 
discovered that while the basic filing system is a good one 
and the material is properly indexed, there is considerable 
difficulty encountered in keeping filing work up to date. In 
the current review, filing work was neglected in order to 
complete other work assignments. The filing system is now 
under review and it is proposed that an open shelf filing 
system be instituted. A report on the matter will be submitted 
at a later date after a detailed examination has been completed. ' 

The filing system has now been reviewed. In addition to 14 four 
drawer filing cabinets in the general office, there are approximately 
400 Shannon files in the vault which contain material from prior 
years . 

The material will need to be carefully reviewed and in part reindexed. 
Some material can be discarded and will require a considerable amount 
of work both by the City Prosecutor and clerical staff assigned to the 
task. 

It is recommended that an open shelf filing system be established and 
that the changeover be completed prior to occupation of the new 
Provincial Courts Building. 

Material requirements are: 

Equipment Requirements - Legal Size Open Shelf Filing 

Item 1 Two runs 87" long, single faced ) 


Two runs 87" long, double faced 


One run 45" long, double faced ) 


$2495. 


Item 2 4-42" Retractable Workshelves @ $56.50 ea 


226. 


Supply Requirements 


Item 3 8M File Folders with Acco 

Fasteners @ $114. per M 


912. 


Item 4 2M Custom folders having two 

flaps each with 2" Acco fastener @$225. per M 


450. 


Item 5 20 boxes colour bar labels packed 
250 per roll in self dispensing 

box 10 colour selection @ $6. per box 


120. 
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Item 6 26 Boxes Alpha code labels A-Z packed 

500 per roll in self dispensing box i) $5. per box 130. 

Item 7 lOM Name Labels © $5. per M 50. 

Item 8 200 Guides @ $40. per 100 80. 

$4463 . 

5% B. C. Sales Tax 223 . 

Total Estimated Costs - Delivered $4686 . 


'[•o undertake the work involved in the changeover it is recommended 
■:hat three temporary positions be established for a period of 
■:hree months. The positions required are: 

One Clerk Stenographer 111 - Pay Grade 13 ($552 - $659) $1656, 
Two Clerk Typists 1 - Pay Grade 5 ($408 - $470) 2448. 

Total 4104, 

Fringe Benefits - 10% 410 , 

Total (1973 Rates) $4514, 


These temporary positions to be effective for the three months 
snding June 30, 1973. 

'I*he Director of Personnel Services has reviewed this report and concurs 
with the proposed classifications. The report has been discussed with 
;he Business Manager of the Municipal and Regional Employees' Union 
who is in agreement. 

[ RECOMMEND THAT: 

The estimated expenditure of $9,200. be included 
in the 1973 budget of the City Prosecutor's 
Department and that authorization be granted for 
expenditure of the necessary funds prior to 
adoption of the 1973 expenditure estimates." 

YOUR BOARD RECOMMENDS that the recommendations of the Administrative 
Analyst be adopted. 


12 . Cash Shortages and Overages 


The Director of Finance has submitted a report setting out the 

following cash shortages and overages as reported by the Departments 
for the year 1972: 

Overages Shortages 

City Treasurer & Collector $426.92 $ 1,129.63 

Provincial Court - Family Division 205.00 
Provincial Court - Court Clerk's Dept. 10.00 56.00 

Police Department 20.00 

$436.92 $ 1,410.63 


The Director of Finance advises that the overages of $436.92 
listed above have been deposited with the City, and, as requested 
by him. 

Your Board RECOMMENDS that authority be granted to adjust the 
shortages, $1,410.63 in the cashiers' accounts. 
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CONSIDERATION 


13 . Allocation of Community Service Centre Capital Funds 


The Board of Parks and Public Recreation submits the following 
items for Council approval. 


To allocate $30,000 from Community Service Centre capital 
funds for renovation work to the old hall at Hastings Community 
Centre. A low bid of $32,738 has been received from A.B.R. 
Contractors to carry out this work. The Hastings Community 
Association has agreed to contribute $5,000 towards this cost. 

II . Grandview Community Centre - Elderly Citizens Pedestrian Ramp 

To allocate $20,000 from Community Service Centre capital 
funds to construct an elderly citizens ramp at Grandview Community 
Centre . 

The Director of Finance advises that funds are available in the 
19 72 Community Service Centre Unallocated Capital Funds to provide 
for these items. 

Your Board submits to Council for CONSIDERATION 

the allocation of $50,000 from 1972 Community Service Centre 
Unallocated Capital Funds to provide for 

(a) renovations of the old hall at the Hastings Community 
Centre - $30,000 

(b) construction of an elderly citizens pedestrian ramp at 
Grandview Community Centre - $20,000 


I. 


Hastings Community Centre - Old Hall Renovations 


FOR COUNCIL ACTION SEE PA6c(S) . 
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RECOMMENDATION 


L. Department of Permits & Licenses - Clerical Services 

At the request of the Director of Permits and Licences, the 
Administrative Analyst undertook a review of the clerical 
services in the Department of Permits and Licences. A copy 
of his detailed report is on file in the office of the City 
Clerk and in summary his recommendations are that: 

1. Of the two positions of Clerk Stenographer III now 
providing secretarial service to the Director and to 

the city Building Inspector, one be assigned as Secretary 
to both officials and the second be assigned certain 
clerical duties and be designated as the Supervisor of 
the "typing pool" and the clerk typists carrying out 
reception duties. 

2. The work of the "typing pool" group be assigned by the 
Pool Supervisor on a first-in, first-out basis. The 
Duties may generally be assigned on a regular basis 

but should not be made in a manner indicating that any one 
employee in the pool has exclusive duties. (See note below). 

3. The Assistant Director - Building and Construction to 
review the installation of accoustic material in the pool 
area to reduce the noise level. His recommendations and 
estimates of cost to be included in the Departmental 
Estimates of new and non-recurring expenditures for 1973. 

4. The currently vacant position of Clerk Stenographer II 
(vacant since September 1971) to remain vacant. 

5. The Clerk III to continue to supply services to the Fire 
Wardens as at present, but when, as approved by Council, 
eleven Fire Wardens are relocated in the old Museum Building 
the Clerk III to be relocated in that building. The 
clerical services at the old Museum Building to be assessed 
prior to relocation. 

6. One position in the filing group to be reclassified to a 
supervisory position so that the incumbent may exercise 
stronger control in the filing area. 

7. One of the positions in the reception group be reclassified 
as a working supervisor reporting to the Pool Supervisor. 

8. Duties of the Clerk VI to be reassigned, principally to the 
"Pool Supervisor" and the position reclassified as a Work 
Study Analyst to enable continual review of the functions 
of each Division and Section in the Department of Permits 
and Licences. The incumbent of this position to be engaged 
in the implementation of approved changes in the clerical 
services and in the reporting methods of inspectors and to 
prepare a departmental operating manual outlining the duties 
of each position. 

9. The Director of Personnel Services to review and reclassify 
the above mentioned positions and the Board be authorized 
to approve the recommendations of the Director of Personnel 
Services in accordance with City Council Resolution of July 22, 
1969. 
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; CLAUSE NO. 1 (continued) 
Note : 


A Cleric Steno II included in the "Pool" Group undertakes work 
for the Division Head and two Supervisors of the Environmental 
Health Division - Health Department. The Medical Health 
Officer is not in agreement with the arrangement and states 
that a closer "secretarial service" is essential. It is 
proposed that the "Pool" Group service be again reviewed in 
1973 in approximately twelve months time. 

Your Board note that the estimated additional cost of imple- 
mentation of the recommendations of this report (using 1973 
salary rates) , including fringe benefits will amount to 
approximately $190 per month, or $2280 in a full year. 

YOUR BOARD RECOMMENDS 

that the recommendations of the Administrative Analyst 
be adopted. 


FOR COUNCIL ACTION SEE PACE(S) ^^"^ 
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BOARD OF ADMINISTRATION 
PERSONNEL MATTERS 
SUPPLEMENTARY REPORT DECEMBER 15, 1972 

RECOMMENDATION 


1. Trip to San Francisco 

Your Board has received the following report from the Co-ordinator 
of Data Processing & Systems Division: 

"We are currently working on the development of a long-term 
plan for data processing for the City. This plan relates to a 
different approach to the use of computers than that presently in 
operation in the City. 

We have been discussing this plan with representatives of IBM. 
They have invited us to visit, at their expense, the computer 
installation in the City of San Francisco, which is reasonably well- 
advanced in the use of computers for city management. They have 
also recommended that we visit the Welfare Department of Santa Clara 
County in San Jose to review the operation of their computer- 
assisted welfare system, and to visit IBM's manufacturing facility 
in San Jose to see new developments for computer hardware. IBM 
has also invited Mr. J. Gorton, Systems Analyst II, since he is 
working closely with the Co-ordinator on the development of this plan. 

IBM will pay all costs of transportation and lodging. The only 
expense to the City will be per diem rates. 

I therefore request permission for myself and Mr. Gorton to 
travel to San Francisco on December 21st and 22nd, being two days' 
leave with pay for Mr. Gorton and the Co-ordinator of Data Processing 
& Systems Division." 

Your Board RECOMMENDS that the foregoing report of the Co-ordinator 
of Data Processing & Systems Division be approved. 


FOR COUNCIL ACTION SEE PA£E(S).....t!fX.» 
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BOARD OF ADMINISTRATION 

PROPERTY MATTERS 
DECEMBER 13, 1 972 

CONSIDERATION 

1 . Lease Renewal - 2026 East l4-3rd Avenue 

The Supervisor of Property and Insurance reports as follows :- 


"The Victoria Drive Community Hall Association has leased 
Lots 8 & 9, Block N^ of S\ of W.20 acres of D.L. 719 
2026 East i4.3rd Avenue, since January 3, 1 92[|. firstly from 
the former corporation of the District of South Vancouver 
and since amalgamation from the City of Vancouver. The 
lessees constructed a community hall in 1 92i| and have main- 
tained the building since that time under varying lease 
terms at a nominal rental of $10.00 per annum. The current 
ten-year lease will expire on December 31, 1972. 

5y letter dated Noveinber 2, 1972 the Association President, Mr. Victor 
Koushnir has requested a ten-year lease renewal to continue their work in 
the community and lists the following activities centired from their hall: 


Senior Citizens 
Girl Guides 
Baby Clinic 
Keep Fit Classes 
Horticultural Society 
Dahlia Society 
Girl's Choir 
Concert Troupe 
Bingo 


$ Girl's Softball Teams 
10 Little League Baseball Teams 
U Pony League Baseball Teams 
2 Colt Baseball Teams 

1 Juvenile Baseball Team 

2 Boy's Soccer Teams 


3 Bursaries of $200.00 each, every year to: 
Gladstone High School 
David Thoii5)son High School 
Killamey High School 

and many other donations to various groups. 

Gala Day Parade - 2nd to P.N.E. Parade 

Priaes - races - games - costumes 
Free ice cream and drinks 

Dances - monthly and New Year's 


Christmas Tree for children 


Meetings - sports and Association 


It is noted that the Community Hall Association are entirely self-sufficient 
and are not supported by grants from the various governments, either Federal, 
Provincial, or City. 

The Director of Planning confirms that the property may be leased for a 
further ten-year terra for this use. 

In 196U the Board of Paries & Public Recreation, (upon Council's request), 
reported on the activities of the Association and endorsed the granting of 
a lease extension. The Parks Board have now verbally confirmed that the 
conditions prevailing in I96I4 still exist, and that they would support a 
further lease extension. 


Council may wish to consider a lease of the lands and premises known as 
Lots 8 & 9 9 of the N ij of the S 3g of the West 20 Acres of D.L. 719» in the 
name of Victoria Drive Community Hall Association be renewed for a further 
ten-year period commencing January 1, 1973 at a nominal rental of $10.00 
per annum subject to the remaining teirms and conditions as contained in the 
existing lease." 


Your Board submits the foregoing report to Council for CONSIDERATION 
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RECOMMENDATION 

2 LEASE SURRENDER & NEW LEASE - Overhead 
Vehicular Ramp Above the Lane Between 
Richards & Seymour Streets, North of Smithe Street 


The Supervisor of Property and Insurance reports as follows :- 

"City Council on October llj, 19^8 approved a 30-year lease of air space 
over a City lane to Green & Weston (1957) Ltd. for permission to con- 
struct a vehicular overpass connecting their existing parking garage on 
the West side of the lane to their new parking garage being constructed 
on the East side of the lane. 

Advice from the solicitors for Weston Investments Ltd. ~ (formerly 
Green & Weston (1957) Ltd.), states that their parking operation has 
been sold to King's Parking Company (Canada) Ltd., and by letter dated 
November 28, 1972 they have requested that the air space lease be trans- 
ferred to the new owners. 

In discussing the merits of assignment with the Law Department, they have 
advised that in this instance the City's interest would be best served by 
accepting surrender of the current lease and entering into a new lease with 
King's Parking Company (Canada) Ltd. for the remaining term of the lease, 
to expire on the 13th day of October, I988 subject to the remaining terms 
and conditions as contained in the current lease. 

RECOMMENDED that the lease dated October 25, 1958 in the name of Green & 
Weston (1957) Ltd., Frederick James Green and Charles Keith Weston be 
surrendered and a new lease entered into in the name of King's Parking 
Company (Canada) Ltd. for the remaining term of lease to expire on 
October 13, I988 on the same terms and conditions as contained in the 
current lease subject to the documents of surrender being satisfactory to 
the Supervisor of Property & Insurance and the Coiporation Counsel." 

Your Board 

RECOMMENDS that the foregoing Recommendation by the Supervisor of Property and 
Insurance be adopted. 

3 . Resubdiviaion and Sale - S/W Coirier 52nd Avenue & Quebec Street 

The Supervisor of Property and Insurance reports as follows :- 

"Lot U3 to U6, Centre Portion, and Lots 11 and 12, South Part, all 

in District Lot 652, situated at the South-West corner of 52nd Avenue and 

Quebec Street were acquired by the City through tax sale, and have been 

withheld from sale for many years and reserved for a future fire hall 

site. 

Recently the Fire Department released its reserve on this small site and 
on recommendation of the Director of Planning and Civic Development it 
was surveyed to create five residential lots to be offered for sale. 
The City Engineer has prepared the necessaiy plan of subdivision and it 
is 

RECOMMENDED that the plan of subdivision of Lots U3 to U6, Centre Portion, 
and Lots 11 and 12, South Part, all in W ?s District Lot 652, marginally 
numbered LE 2U67, be signed on behalf of the City of Vancouver by the 
Mayor and City Clerk, and deposited in the Land Registry Office." 

Your Board 

RECOMMENDS that the foregoing Recommendation by the Supervisor of Property 
and Insurance be adopted. 
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[j.. Acquisition for Britannia Community Services Centre 
1 g91 Parker Street 


The Supervisor of Property & Insixrance reports as follows: 

"Lot 13, Block 2i|, D.L. 261+A, known as 1591 Parker Street, is required 
by the City for the Britannia Conmiunity Services Centre, which is to be 
developed as an Urban Renewal Scheme under Section 2k of the National 
Housing Act, 

These premises comprise a 1-storey and basement frame dwelling with a main 
floor area of approximately 913 sq.ft. erected in 195U on a site 33 » x 122' 
zoned R.M.-3. This dwelling contains 1+ rooms, 5 plumbing fixt\ires, has a 
patent shingle roof, stucco exterior, full concrete basement, and is heated 
by gas-fired hot air furnace. This structxxre has been very poorly maintained 
in the interior and the rear porch and attached sundeck are in need of 
replacement. 

Following negotiations, the owner has agreed to sell for the sum of 
$22,600.00 as of December 31, 1972, subject to the owner retaining rent- 
free possession to February 28, 1973. 

This price represents a fair and reasonable value for this property and 
has been approved by Central Mortgage & Housing Corporation. It is proposed 
to demolish this dwelling when vacant. 

RECOI^IMENDED that the Supervisor of Property & Insurance be authorized to 
acquire this property for the sum of $22,600.00 on the foregoing basis, 
chargeable to Code #5830/1+27." 


Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property & Insurance 
be adopted. 

5. Acquisition for Britannia Community Services Centre 
1029 Woodland Drive 

The Supervisor of Property & Insurance reports as follows: 

"Lot 5» Block 26, D.L. 26UA, known as 1029 Woodland Drive, is required 
by the City for the Britannia Community Services Centre, which is to be 
developed as an Urban Renewal Scheme under Section 2U of the National 
Housing Act. 

These premises comprise a 1^ storey and part basement frame dwelling with 
a main floor area of approximately 752 sq.ft. erected in I9O8 on a site 
33' X 93«5'» zoned R.M.-3. This dwelling contains 5^ rooms, 6 plumbing 
fixtures, has a patent shingle roof, stucco exterior, part concrete base- 
ment and part crawl space, and is heated by a gas fired hot-air furnace. 
This structure has been renovated in recent years and is in better than 
average condition for age and type. 

Following negotiations, the owner has agreed to sell for the sum of 
$20,000.00 as of December 3I, 1972, subject to the owner retaining rent- 
free possession of the premises to February 28, 1973* 

This price represents a fair and reasonable value for this property and 

has been approved by Central Mortgage & Housing Corporation. It is proposed 

to demolish this dwelling when vacant. 

RECOMMENDED that the Supervisor of Property & Insurance be authorized to 
acquire this property for the sum of $20,000.00 on the foregoing basis, 
chargeable to Code # 5830/U27." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervifior of Property fc. Tnourance 
be adopted. 
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6. Georgia Viaduct Replacement 

27k- - 278 Union Street & 809 Gore Avenue 

The Supervisor of Property ft Insurance reports as follows: 

"Reference is made to Council Resolution of October 19, 1971 dealing 
with Item 6, Board of Administration, Property Matters, dated October 
15, 1971, wherein expropriation of Lots 30 & 31 , Block ?1 , D.L. 196 
was authorized and also to Council Resolution of March ?3, 197^, 
dealing with Item ?, Board of Administration, Property Matters, dated 
March 17, 197?, wherein the direct sale of Lot 34, Block ?0, D.L.196 
to the owners of Lots 30 & 31 was approved . 

Lot 31, Block ?1 , D.L. 196 is improved with a building occupied by n 
laundry and Lot 30 by two old houses. This property was expropriated 
for the sum of $55,000.00 plus the cost of moving and re-installing 
the existing equipment together with like electrical and plumbing 
services as presently supplied. 

The snle of Lot 14, Block ''O, D.L. 19^ for the sum of $9,000.00 to the 
owner of Lots 30 & 31, Block ?1 , D.L. 196 was conditional upon the owner 
of Lots 30 & 31 conveying his land and buildings to the City for the 
sum of $55,000.00. 

Negotiations with the owner's solicitor have been continuing and the 
owner's contractor has obtained a development permit to construct a 
new laundry building. The City has obtained a firm price to move and 
re-install all the laundry equipment with the necessary plumbing and 
wiring. 

The City has now received a letter from the owner's solicitor offering 
to settle for an all inclusive sum of $89,000.00 made \ip as follows: 

1. $55,000.00 representing land and building value on Lots 30 & 31, 
Block ?1, D.L. 196. 

?. $?9,000.00 representing the cost of moving and re-installing the 
equipment along with the necessary plumbing and wiring. 

3. $5,000.00 representing disruption for the loss of income during 
the move , any permanent loss of business , inconvenience , etc • 

4. The City to confirm the sale of Lot 14, Block ?0, D.L. 196 to his 
client for the sum of $9,000.00. 

The date of adjustment to be December 31, 197? with the moving costs of 
$?9,000.00 to paid upon receiving vacant possession of Lots 30 & 31 . 
The owner will endeavoxzr to complete his move by March 31, 3 973 but in 
any event will give up vacant possession by April 30, 1973. 

The Supervisor of Property & Insurance and the City Solicitor have 
jointly reviewed this offer and consider it to be a fair and equitable 
settlement . 

RECOMMENDED that the Supervisor of Property & Insurance be authorized 
to acquire this property for the sum of $89,000.00 and convey Ix>t 14 
for the sum of $9,000.00 on the foregoing basis, chargeable to Code # 
17?/ll?0." 

Your Board 

REC0MMF:NDS the foregoing recommedation of the Supervisor of Property ft Insurance 
be adopted , 
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7. • Assignment of Portion of Lease East Side - 

1600 Blk. Main St. between Terminal & Industrial Avenues 

The Supervisor of Property & Insurance reports as follows: 

"In 1971 Lots ij.-9 incl.. Block 3 & Lots 10-12 incl. of 
Block A2, D.L. 200A and D.L. 2037, East Side - 1 6OO Blk. 
Main St. between Terminal & Industrial Avenues, unimproved 
properties, were advertised for tender and by Resolution of 
Council dated April 27th, 1971 the property was leased to 
Messrs. Evans & Gillespie for the period June 1st, 1971 to 
December 31 st, 1988. Subsequently, the land was assigned to 
Beedie Construction Co. Ltd. who have since developed the 
site with a separate warehouse and restaurant complex. 

I An application has now been received to assign a portion of the site 

containing the warehouse to Cracklen Carpets Ltd. for a 10-year term 
commencing on the 1st day of October 1971, 

' RECOMMENDED that consent be given to assign that portion of the 

I premisis situated on Lots 4, 5 and 6, Blk. 3, D.L. 200A and Block A2, 

D.L. 2037 to Cracklen Carpets Ltd. for a 10-year term commencing on 
the 1st day of October, 1971 subject to the documents of assignment 
being to the satisfaction of the Corporation Counsel. 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property and 
j Insurance be adopted. 


3. ^ Tenders For Lease 

Situated N/W Corner Richa rds & Smithe Streets 

^ 

The Supervisor of Property and Insurance reports as follows: 

"Lots 20 & 21 , Block 6I4., D. L. 5^1 , are reserved from sale 
by the Director of Planning until completion of the study 
of the future development of the West End. 

Tenders for the operation of the above parking site which provides 
approximately 21 stalls were advertised in the local newspapers and 
were opened by the Board of Administration on Decertoer U, 1972 in 
accordance with the usual tendering procedure. The tenderers in each 
case were required to submit bids on the basis of a flat rate as well 
as a percentage of the monthly gross, both figures were required to be 
quoted. 

The lease is to commence on January 1, 1973 and is for a period of 
five years, subject to one year's notice of cancellation, the lessee 
being required to bear all expenses except property taxes. 

The following bids were received 


(1) King's Parking $527. 2U per month or 60% 

of the gross receipts per 
month, whichever is the 
greater. 

(2) Imperial Parking Ltd. $U85.00 per month or 80^ 

of the gross receipts per 
month, whichever is the 
greater . 

(3) Metro Parking Ltd. $360.00 per month or Ti% 

of the gross receipts per 
month, whichever is the 
greater. 
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Continued. 


(U) Allright Park Vancouver 


— $356. $0 per month or 66$ 
of the gross receipts per 
month, whichever is the 
greater. 


RECOMMENDED that Tender #1, from King's Parking, at a rental of $$27.2U 
per month or m% of the gross receipts per month, whichever is the greater, 
be accepted and a lease drawn in accordance with the foregoing conditions 
as well as those stated in the tender call and subject to the approval of 
the Supervisor of Property and Insurance and Corporation Counsel. " 

Your Board 

RECOMMENDS that the foregoing Recommendation by the Supervisor of Property 
and Insurance be adopted. 


Renewal of Lease and Sublease of Waterlot 
Fronting Trinity Street End (Burrard Inlet) 

The Supei-visor of Property and Insurance reports as follows;- 

"In accordance with the usual City practice this street and waterlot is 
leased from the National Harbours Board to the City of Vancouver. The 
waterlot is in turn sub-leased to Rivtow Straits Limited in the amount 
of $1,019.2$ per annum plus taxes. 

The existing lease was for lU years ending October 15» 1972 with 
provision for a 21-year renewal. 

A request has been made to the National Harbours Board by the City 
Engineer on behalf of Rivtow Straits Limited to renew the lease for a 
further 21 years. 

The National Harbours Board have indicated that they are agreeable to a 
new lease to the City subject to the following terms and conditions :- 

(a) Term: 21 years commencing October 16, 1972 

and terminating on October 15» 1993* 

(b) Rental ; $1,3$9.00 per annum reviewable by the 

Boaird every three years during the 
currency of the lease. 

(c) Pijr£ose: For provision of municipal services. 


The City Engineer concurs with the renewal of the lease and sublease 
to Rivtow. The sublease is to be subject to the City reserving the 
right to install and to maintain public utilities in the leased area. 

RECOMMENDED that City Council authorize renewal of the lease of this 
waterlot fronting Trinity Street End and further that the waterlot be 
sub-leased to Rivtow Straits Limited subject to:- 
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9 . Continued . . 


(a) The annual rental to be the same as that charged 
by the National Hartours Board plus all taxes as if 
levied. 

(b) The sublease to run concurrent with the head lease* 
less one day. 

(c) The City to reserve the right to enter the leased 
area to install and maintain public utilities. 

(d) Documentation fees for the sublease* charged by the 
Harbours Board, to the account of Rivtow Straits 
Limited. 

(e) The lease and sublease agreenents to be to the 
satisfaction of Corporation Counsel." 

Your Board 

RECOMMENDS that the foregoing Recommendation by the Supervisor of Property 
and Insurance be adopted. 


10. ACQUISITION FOR BRITANNIA COMMUNITY SERVICES CENTRE 
1023 Woodland Drive. 


The Supervisor of Property and Insurance reports as follows: 

"Lot 4, Block 26, D.L. 264A, known as 10?3 Woodland Drlve^is required by the 
City for the Britannia Community Services Centre, which project is to be 
developed as an urban renewal scheme under Section 2A of the National Housing 
Act . 

These premises comprise a 1 3/4 storey and basement frame dwelling with a 
main floor area of approximately 864 square feet, erected in 1908 on a 
site 33' X 93.5', zoned RM-3. This dwelling contains 7 rooms, 5 plumbing 
fixtures, has a patent shingle roof, patent shingle and siding exterior, 
full concrete basement and is heated by a gas-fired hot air furnace. The 
dwelling is occupied by the owners. The condition of the dwelling is 
average for age and type. 

Following negotiations , the owners have agreed to sell for the sum of 
$?2,500.00 as of January 31, 1973, subject to the owners retaining rent-free 
possession to March 31, 1973. This price represents a fair and reasonable 
value for this property and has been approved by Central Mortgage and 
Housing Corporation. It is proposed to demolish this dwelling when vacant. 

RECOMMENDED that the Supervisor of Property and Insurance be authorized to 
acquire this property for the sum of $??,500.00 on the foregoing basis, 
chargeable to Code #5B30/4?7." 

Your Board 

RRCOMMf-^NDS the foregoing report of the Supervisor of Property ft Insurance be 
adopted . 
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(1) LEASE RENEWAL 

Room 10, 1U90 West Boardway 

(2) CONSENT TO ASSIGNMENT OF LEASE 

2516 Granville Street, all part of the 
Dick Building, Lots 1 & 2, 
Block 3^1> D.L. ^26 


The Supervisor of Property and Insurance reports as follows 

"City Council on March 9» 1971 approved the following leases in the 
Dick Building; 

(1) Room 10 to Adcom Research Ltd. for a two-year 
term, January 1, 1971 to December 31» 1972 at a 
rental of $75.00 per month plus a proportionate 
share of any tax increase over the base year 1971. 

Adcom Research Ltd. have requested a further two- 
year lease renewal. In this respect, a rental 
review has been conducted which indicates that the 
existing rental is market value. 

(2) 2516 Granville Street to E. A. Ewart ft Son Jewellers 
for a term of five years, January 1, 1971 to 
December 31, 1975 at a rental of $216.66 per month 
plus a proportionate share of any tax increase over 
the base year 1971 

Mr. E. A. Ewart requests consent to assign his 
interests to Mr. R. Richards Comey of 559 East 1st 
Avenue, North Vancouver who will carry on business 
as a retail jewellery store as of January 1, 1973. 

REroMMENDED: 

(1) that the existing lease dated January 1, 1971 to Adcom 
Research Ltd. be renewed for a further two-year period 
commencing January 1, 1973 under the same terms and 
conditions as contained in the existing lease. 

(2) Consent be given to assign the lease dated January 1, 1971 
in the name of E. A. Ewart to Mr. R. Richards Comey for 
the balance of the lease term. Subject to the documents 
of assignment being to the satisfaction of the Corporation 
Counsel . " 

Your Board 

RECOMMENDS that the foregoing report by the Supervisor of Property and Insurance 
be adopted. 
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Advance Purchase 

Britannia Community Services Centre 
1022 McLean Drive 


The Supervisor of Property & Insuramce reports as follows: 

"On September 19th, 1972 City Council approved a report of the 
Director of Planning & Civic Development confirming revised site 
boundaries for the Brit2Lnnia Community Services Centre, This 
report also authorized the Supervisor of Property & Insurance "to 
acquire those properties within the approved site boundaries which 
are included in the existing agreements; further, that protective 
purchasing be authorized of those properties within the approved 
site boundaries not included in the current agreements, in advau^ce 
of approval of the boundaries by the senior governments," 

Lot 13, Elk, 26, D,L, 264A, known as 1022 McLean Drive, which is 
located in the westerly portion of the site designated for protective . 
purchasing, has been offered for sale by the owners. 

These premises comprise a 2-storeyaLnd basement fraune dwelling with a 
main floor area of approximately 714 sq, ft,, erected in 1910 on a 
site 33' X 93,5', zoned R, M, -3, This dwelling contains 6 rooms, 
5 plumbing fixtures, has a patent shingle roof, siding exterior, 
full concrete basement, including a garage, axkd is heated by a gas- 
fired hot-air furnace. Condition of the structure is average for age 
and type. 

Following negotiations, the owners have agreed to sell for the sum of 
$19,100,00 as of December 31, 1972, subject to the owners retaining 
rent-free possession of the premises to February 28, 1973, 

The foregoing represents a fair asxd reasonable price for this property. 
This transaction has been reviewed by Central Mortgage & Housing Cor- 
poration and the details thereof entered in their records. It is 
proposed to demolish this dwelling when vacant, 

RECOIMENDED that the Supervisor of Property & Insurance be authorized 
to acquire this property for the sum of $19,100,00 on the foregoing 
basis, chargeable to Code #53l/l219 - Advance Purchases Redevelopment, 

Ycur Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property & 
Irsurance be adopted, 

CONSIDERATION 

13. Sale Lot 29A, D.L. 326, 

Victoria & Harrison Avenue 

The Supervisor of Property and Insurance reports as follows :- 

"The City of Vancouver owns Lot 29A, D.L. 328, Fraserview, located at 
Victoria Drive and Harrison Avenue, It is an isolated piece of property, 
completely surrounded by road, and has been in use for many years as a 
bus loop. The properties immediately to the South, and separated from the 
City's lot by Harrison Avenue, are owned by the German-Canadian Benevolent 
Society and developed for senior citizens' accommodation. 

In October 1971 the Society approached the City with respect to purchasing 
the City's lands together with the portion of Harrison Avenue lying between 
the City's lands and the Society's lands, to extend their present facilities 
and to provide a personal care home for the accommodation of 69 senior 
citizens. The Director of Planning and Civic Development approves of the 
sale of the City-owned land to the Society, and the City Engineer has 
approved the closure of the required portion of Harrison Avenue and its 
sale to the abutting owner, subject to satisfactory arrangements being made 
with B. C. Hydro and Power Authority for an alternate bus loop. Such 
arrangements havfl been completed. 
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On April 10, 1972 Council approved a report of the Director of Planning and 
Civic Development with respect to the proposed development on the site to 
a floor space ratio not exceeding 0.50, and re-zoning to CD-I was approved 
at a public hearing on August 3, 1972. 

The City's lot and the portion of street to be closed have a confined area 
of 33>U83 square feet. There is currently a sewer within the portion of 
the road to be closed, and the City will require an easement with a width 
of 20 feet for the length of the portion of road to be closed. In addition, 
the City will require a bullchead agreement as the combined site will be 
above the level of Victoria Drive. 

The request in October 1971 from the Society to purchase this site was on 
^ the basis of the then current City policy of selling land for Senior Citizens' 

development at assessed value based on subdivided lots. The approval by 
Council on April 10, 1972 of the conditions of development was also made 
prior to the recent decision of Council to reconsider the method of dis- 
posal of sites for Senior Citizens' development. The prolonged period of 
time between the request of the Society and this report to Council for 
consideration of the sale to the Society, has been due mainly to difficulties 
encountered with respect to the relocation of the bus loop and to the pre- 
paration of a satisfactory plan of development to allow for the proposed 
development and the new bus loop within the sane general area. 

As the Society presented its offer to purchase to the City at a time when 
the sale of City lands for Senior Citizens' Development was on the basis of 
assessed value, and as the delay in submitting this report to Council has 
not been entirely the fault of the Society, Council may wish to consider 
the sale of these lands on the basis of assessed value as if the report were 
presented at the time the offer was made. Tf Council wishes to consider the 
sale to the Society on this basis the following valuation has been 
determined . 

A value of $52,000.00 per acre, or $1.19 per square foot, is used by 
the assessors in determining assessed value in this RS-1 District. As 
mentioned previously, the City will require a 20-foot easement to 
accommodate the existing sewer and it is considered the value of this 
strip will be less than the remainder of the area because of restric- 
tions with respect to development. Accordingly, a value of $0.59 per 
square foot has been determined to be reasonable for this area. The 
Society has agreed to pay the sum of $1.19 per square foot for the site 
except for the easement area, and the sum of $0.59 per square foot for 
the easement area. In addition, they have agreed to dedicate a portion 
of each of their Lots 5 ft 6 abutting the portion of Harrison Drive to be 
closed. Based on these figures the sale of the lands would be at the 
following price :- 


Total area of Lot 29A and 
portion of closed road, 
except portion required 
for easement 


29,0h2 sq. ft. 


LESS portion of Lots 5 ft 
6 to be dedicated by 
the Society 


5U2 sq. ft. 


28,500 


28,500 sq. ft. @ 
$1.19 per sq . ft. 


$ 33,915.00 


Easement area - U.UUl sq . f t @ 
$0.59 per sq. ft 


2,620.19 


$ 36,535.19 
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Although the areas mentioned above are believed to be accurate, an actual 
survey of the area may show some difference. For this reason it has been 
considered advisable to determine a sale price on a square foot basis and 
to calculate the actual amount to be paid when the survey has been 
completed. 

Tf Council is in favour of the direct sale to the Society of Lot 29A, D.L. 328, 
Fraserview and the portion of street lying between the City-owned lands and 
the Society's lands, it is 


RECOMMENDED that Lot 29 A, D.L. 328 and the portion of Harrison Avenue to be 
closed be sold to the German-Canadian Benevolent Society on the followinar 
conditions :- 

1. The purchase price for the lot and closed road except 
portion required for easement be $1.19 per sq. ft., 
payable on City terms at 9%» 

2. Easement area be sold for the sum of $.^9 per sq . ft. 
and the aociety to enter into tne necessary easement 
agreement . 

3. The purchaser to enter into a bulkhead agreement with 
respect to the site as it will be above the level of 
Victoria Drive. 

b. That an option to purchase be granted in favour of 
the City to repurchase the entire site at the net 
sale price in the event that a substantial amount 
of constiniction is not commenced within 2 years of 
Council's approval. 

5. That an option be granted in favour of the City to 
repurchase the property and the improvements located 

thereon at the net cost of the land in the event 
the site is used for purposes other than senior 
citizens' housing during the term of 21 years 
from the date of Council's approval of the sale. 

6. The date of sale to be the date of Council's 
approval, 

7. The Society to undertake to maintain an integrated 
and comprehensive development of the subject 
property with Lots 1 to 7, Block 23, D. L. 328, 
being the Society's lands, as recommended by the 
zoning plan of the City of Vancouver. 

8. The Society to dedicate a portion of each of 
Lots ^ ^ 6, Block 23, D. L. 328, of total area 
of square feet, for highway purposes. 

9. The survey and the preparation of the subdivision 
plan to be at the expense of the Society, and that 
the Mayor and City Clerk be authorized to sign such 
plan on behalf of the City of Vancouver. 

10. Ail costs in connection with the relocation of the 
bus loop to be borne by the Society. 

11. The Society to finance the development in accordance 
with the Elderly Citizens' Housing Act. " 


Your Board 


submits the foregoing report to Council for Consideration 
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RECOMMENDATION 

11+ . City of Vancouver Automobile Fleet Instirance 

The Su5>ervisor of Property & Insiirance reports as follows: 

"The City's annual Automobile Fleet and Non-owned Automobile Liability Insurance 
Policy expires December 31, 1972. This policy currently insures 983 licensed 
motor vehicles and 359 licensed trailers, compressors and various other pieces 
of road equipment with Third Party Liability limits of $1,000,000.00 inclusive. 
The present broker is Vancouver Holdings (B.C.) Ltd. who have placed the 
coverage with Hartford Fire Insurance Company. The current annual premium 
totalled $153,500.00 when tendered in 1971 and after allowing for additions an 
and deletions is now $161,483.00 for the Automobile Fleet and $1,076.00 for 
the Non-owned Automobile Liability. 

In accordance with Council's instruction of October 3, 197?, the holding 
broker was appointed "Broker of Record" in order to seek quotations for a one 
year period with the option of a pro-rata cancellation. 

On December 1? , 1972, Vancouver Holdings (B.C.) Limited submitted the following 
tender quotations: 

The Hartford Insurance Group 


Standard Auto Policy with Third Party ) 

Liability and Passenger Hazard ) 

$1,000,000.00 inclusive limits. ) 

) $175,000.00 

Standard Non-owned Policy with Third ) (with pro-rata 

Party Liability $1,000,000.00 inclusive ) cancellation) 

limits. ) 

The Prudential Assixrance Company Limited 

Standard Auto Policy with Third Party 
. Liability and Passenger Hazard 
$1,000,000.00 inclusive limits. 

$181, POO. 00 

Standard Non-owned Policy with Third ) (with pro-rata 

Party Liability $1,000,000.00 inclusive ) cancellation) 
limits . 

A comparison of claims experience over the past three years has been obtained 
by the City's broker and is shown below: 

Year Premium Claims 


1969 $ 88,850.00 $?37,850.00 (Paid & Outstanding) 

1970 $109,503.00 $ 96, 66?. 00 

1971 $160,?54.00 $116,9?7.00 

RECOMMENDED that the tender submitted by Vancouver Holdings (B.C.) Limited 
on behalf of the Hartford Insurance Company be accepted in accordance with 
the tender submitted." 

Ysurs Board 

RDCOMMENDS that the foregoing report of the Supervisor of Property * Insurance 
3 i adopted . 


FOR COUNCIL ACTION SEE mi[%)Mt'^^ 


MINUTES DECEMBER 11, 1972 


OFFICIAL TRAFFIC COMMISSION 


A meeting of the Official Traffic Commission was held in the 
Council Chamber, third floor. City Hall on Monday, December 11th, 
1972, at approximately 10:30 a.m. 


PRESENT : 


Alderman Linnell (Chairman) 

Alderman Rankin 

Commissioner Ryan 

Mr. R.G. Jackson, Law Department 

Mr. R. Boyes, Traffic & Transportation 

Supt. D.W. McRae, City Police Department 


ALSO PRESENT 


Mr. J. Attridge, Vancouver Safety Council 
Mr. E.R. Thompson, Vancouver Safety Council 
Mr. Clinton, Vancouver School Board 


CLERK: 


D. Bennett 


Adoption of Minutes 

The Minutes of the meeting held October 2, 1972, were adopted. 

1. King Edward Avenue at Blenheim Street - 
Request for Signal 

In a communication dated October 23, 1972, to Alderman Rankin, 
Mrs. Joan Drabek requested that a signal be placed at the inter- 
section of King Edward and Blenheim as the children are experiencing 
difficulty in crossing King Edward Avenue. 

Alderman Rankin invited the writer to appear as a delegation and as 
Mrs. Drabek was unable to arrange for Mr. Vollans, Principal of 
Kitchener School to appear as their spokesman, she submitted a 
letter dated December 5th, which was read to the Commission. 


In a report dated November 24, 1972, the City Engineer advised as 
follows : 

" Blenheim Street is controlled by stop signs on the north and south 
approaches and there are also stop signs on the centre median for 
northboimd and southboiind traffic. There is also a 'Stop When 
Occupied' crosswalk across King Edward Avenue in the west crosswalk. 
Traffic volumes are relatively light (approximately 200 vehicles in 
each direction during the rush hour) and the accident history is 
also light, (During the past five years there has been only one 
pedestrian accident in 1968,) " 

The City Engineer further advised that a crossing survey was carried 
out by the school patrol officers and the conclusion was that the 
present signing is adequate. 

The school patrol officers met with a group of concerned residents 
on November 8th, and a copy of the record of the meeting was before 
the Commission for information. 

The City Engineer recommended that no further traffic controls be 
placed at this location at this time. 

Mr. Boyes, with the aid of a map, reviewed the intersection for the 
information of the Commission noting that, amongst other things, 
Mrs. Drabek requested the moving of the stop sign on the north west 
corner of the intersection in order to make it more noticeable. 


cent ' d. . . . 
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Clause No. 1 continued 

Supt. McRae said that although his school patrol officers do not 
recommend a school safety patrol which is normally installed 
prior to a traffic signal, he would instruct that they investigate 
this matter again. 

After due consideration it was 

RECOMMENDED that the City Engineer review the matter of moving the 
stop sign on the northwest corner of Blenheim and King Edward Ave. 
and the School Patrol Officers again investigate the matter of a 
school safety patrol at this intersection. 


2. 12th Avenue and Willow Street - Crosswalk - 
Communication from Hospital Employees' Union 

Under date of September 21, 1972, the Hospital Employees' Union 
discussed with Alderman Rankin the difficulties pedestrians are 
experiencing in crossing 12th Avenue at Willow Street. In his 
reply on September 28th, Alderman Rankin suggested a delegation 
appear before the Commission with respect to the matter. 

Mr. J. Ballard representing the Hospital Employees' Union, Local 
180 and Mr. Sullivan representing the Vancouver General Hospital 
appeared as delegations. The representatives of the Union and 
Hospital requested the speed limit be 25 m.p.h. on 12th Avenue 
from Heather to Laurel Streets and that an actuated pedestrian 
traffic light be installed on 12th Avenue at Willow Street. 

In a report dated November 24, 1972, the City Engineer advised that 
the section of 12th Avenue between Heather and Laurel Streets is 
being reviewed to determine what further traffic control devices 
may be necessary. 

The current situation in this area is as follows: 

" Heather Street - marked crosswalk 
Willow Street - marked and signed pedestrian crosswalk and 

extended corner clearances 
Laurel Street - no marked crosswalk 

Full tine parking prohibitions and rush hour parking prohibitions 
are also in effect on this section of 12th Avenue. 

A review of pedestrian accidents over the past five years shows 
a total of fifteen pedestrian accidents at the three intersections with a 
number of mid-block pedestrian accidents as well. Because the Hospital 
complex generates various traffic patterns it is necessary to deal with this 
full three block section when considering any further traffic controls to 
assist pedestrians. Our current Department review will include further 
checks and investigations of the traffic conditions on this section and when 
the first part of the 1973 signal program is submitted early in the year a 
report will bo submitted on this section. 

The Police Department are not aware of excessive speeding and 
therefore no specific devices Buoh as a 20 m.p,h. Bona are suggested at 
this time. " 


In reviewing the situation, Mr. Boyes advised that the first part 
of the 1973 Signal Program should be before the Commission in 
January, 1973, and this request will be given consideration at 
that time. It was 

RECOMMENDED that this matter be tabled until the January meeting 
at which time the delegations again be invited to be present; 

FURTHER RECOMMENDED that the City Engineer give special consideration 
to a pedestrian actuated signal at 12th Avenue and Willow Street 
when the first part of the 1973 Signal Program is under review. 
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3. Taxi Zone in Front of Royal Canadian Legion 
Building North Side Hastings Street, East 
of Slocan Street 


In a communication to Alderman Rankin dated October 19, 1972, 
Mr. T. Miller, Secretary-Manager of the Royal Canadian Legion 
requested the removal of a taxi zone which has been placed in 
front of their club at 2 741 East Hastings Street. Mr. Miller 
appeared before the Commission and suggested that the taxi 
zone be placed in front of the new stores which are being constructed 
in the s.arae block, as theix patrons, especially the older members, 
require easier access to the Legion. 

In a report dated November 22, 1972, the City Engineer advised 
that this Branch originally requested removal of this taxi zone 
on July 27, 1972, a reply to which was forwarded on August 14th, 
wherein it was advised that as the liquor store is open in the 
evenings and had attracted such a volume of customers, it had 
become necessary to replace the taxi zone with a loading zone. 

Mr. Boyes reviewed the matter for the information of the Commission 
noting that the Legion has a 13-car off-street parking area for its 
members . 

The Commission discussed the moving of the taxi zone to another 
location and after due consideration, it was 

RECOMMENDED that the taxi zone be moved westerly to in front of the new 
stores in this block on a trial basis, and that the Traffic Superin- 
tendent report back to the Commission in due course after obtaining 
a report from his taxi detail. 


4. Victoria and Venables : 
Traffic Conditions 

Alderman Rankin advised Mrs. C. Ayala in a communication dated 
November 28, 1972, that the City Engineer did not recommend a 
traffic light at the intersection of Venables and Victoria Drive 
and suggested she appear before the Commission to discuss the 
matter further. 

Mrs. Ayala advised the Commission of the crossing difficulties 
being experienced by the children attening a catholic school in 
the area. 

In a memorandum to Alderman Rankin dated November 2 3rd, the City 
Engineer advised that this matter was reported to the Official 
Traffic Commission on October 20, 1971, and that a recent further 
review shows no material change as far as pedestrians are concerned, 
therefore from a traffic engineering standpoint, further devices 
for pedestrians are not indicated. 

However, this recent review indicated there has been an increase 
in the incidence of angle accidents at this intersection, parti- 
cularly involving eastbound vehicles. Although a traffic control 
signal would help deal with this type of accident problem, because 
of the additional through traffic that would be attracted to 
Venables Street in the residential area east of Victoria Drive, a 
traffic signal is not considered appropriate. The City Engineer 
stated that a further review with respect to this aspect will be 
carried out by his and the Police Departments to see if some other 
form of remedial measure might be appropriate. 


. 3 


After due consideration, it was 
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Clause No. 4 continued 
RECOMMENDED 

(a) that the Traffic Superintendent and School Patrol Officers 
discuss the matter of a school-boy safety patrol with the 
Principal of the catholic school 

(b) that the City Engineer report back on the increase in the 
incidence of angle accidents at this intersection 

(c) that Mrs. Ayala be invited to attend the Official Traffic 
Commission meeting when the City Engineer's report is at 
hand. 


5. Parking Ban on Georgia Street 
City of North Vancouver 

The City Clerk of the Corporation of the City of North Vancouver 
advised in a letter dated October 26, 1972, that his Council had 
adopted a resolution requesting the City of Vancouver to immediately 
ban all parking on Georgia Street from Chilco to Beatty Streets to 
improve traffic movement in and out of Downtown Vancouver from the 
North Shore. 

The Vancouver City Council when considering this communication on 
November 7th, referred the matter to the City Engineer for report 
to the Official Traffic Commission. 

In a report dated November 24, 1972, the City Engineer reports as 
follows : 

" It is our Department's understanding that the proposed total 
parking ban on Georgia Street between Beatty and Chilco Streets was first 
raised on the North Shore during the past minnner. At that time traffic 
conditions on Georgia Street were much heavier due to the tourist traffic 
and there was also congestion because of repairs to the Lions Gate Bridge 
and changing traffic restrictions relating to Block 42 construction. 

Parking is, of course, restricted for this full length for the 
rush hours (7:00 a.m. to 9:00 a.m. and 4.:00 p.m. to 6:00 p.m.). During 
the base periods we are not aware of any particular section where traffic 
is unduly delayed on a continuing basis. Prom approximately Granville 
Street to the Georgia Viaduct traffic is flowing reasonably well and the 
U-Z lane arrangement fl-om Seymour Street to Gamble Street is working 
satisfactorily (in this section parking is prohibited tvll time on the 
north side of Georgia Street), 

There will continue to be some disruption to traffic around 
Block 42 but the traffic arrangements we have designed have, in our view, 
minimized congestion to the maximum possible extent. In the westerly portion 
of Georgia Street, parking has been prohibited full time on the south side 
of Georgia Street from the Block 42 area to approximately Bute Street to 
assist inbound traffic. 

We understand this captioned suggestion was basically put forward 
to assist transit vehicles and this is one of a number of suggestions the 
Department has received from various groups concerning means of improving 
the bus operation. As the Commission is aware, Coiancil recently approved 
the addition of an Engineering staff member to deal specifically with transit 
matters and it will be several months before this position is filled, when a 
staff member is available tliis particular suggestioii will be 
assessed in terms of priority and implications. 

In view of the foregoing it is suggeated that the City of 
North Vancouver be advised that the need for further parking restrictions 
on Georgia Street is primarily related to tourist traffic and the need to 
improve transit operation and that this matter will be studied further as 
soon as the additional staff is added in connection with transit matters." 
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Clause No. 5 continued 

Mr. Boyes, with the aid of a map, discussed the suggested parking 
ban noting where parking restrictions are located and concluding 
that he did not feel, at this time, the westerly section from 
Bute to Chilco requires a parking ban. He advised that the parking 
ban would be considered along with other transit matters when the 
new appointment of a member to the Engineering Staff is made. 


It was 

RECOMMENDED that the report of the City Engineer dated November 24, 
1972, be received as a progress report and a copy forwarded to the 
City of North Vancouver. 


6. 10th Avenue and Camosun Street 

Request for School Patrol Signal 

In a letter dated October 23, 1972, Mrs. Ruth Murphy, Secretary of 
Our Lady of Perpetual Help School requested a school patrol actuated 
signal at the intersection of 10th Avenue and Camosun. 

The City Engineer under date of November 24, 1972, reported that at 
this intersection there is a marked and signed school crosswalk 
controlled by a school safety patrol during school crossing periods. 
He advised: 

"This intersection was investigated for signal requirements early in 
1971 and a report was submitted to your Conmission on Jvly 7» 1971 • The 
recommendation of that report, that a traffic signal not be installed, 
was adopted by the Commission and Council. Subsequent reviews carried 
out in late September, 1971 and November, 1972 indicate safe crossing gaos 
in the traffic stream at a frequency of more than 1 per minute during the 
maximum crossing period. The November, 1972 review indicates a 20j5 re- 
duction in traffic volumes, which is probably related to the opening of 
the 4th Avenue extension into the Uhiversity Ehdowment Lands. 

The Police Traffic Superintendent advises that their School Patrol 
Squad has carried out a crossing survey at this intersection and feels that 
the present signing and school safety patrol are adequate forms of control 
at this intersection. " 

The City Engineer recommended that a school patrol operated device 
not be installed at 10th Avenue and Camosun Street. 

After discussion on this request, it was 

RECOMMENDED that the report of the City Engineer dated November 24, 
1972, recommending that a school patrol operated device not be 
installed at this intersection, be adopted. 


7. Signal Request: 

Cassiar and Adanac Streets 

Under date of November 24, 1972, the City Engineer advised that his 
report is submitted in response to a letter directed to Alderman 
Rankin from Mrs. P. Sandford, wherein concern was expressed for the 
crossing safety of both pedestrians and vehicles at the intersection 
of Cassiar and Adanac Streets. The City Engineer further advised: 

" While crossing difficulties do exist at this and other inter- 
sections along Cassiar Street, recent traffic counts have shown that the 
actual crossing denuuid is light (23 vehicles and 10 pedestrians during the 
peak hour). Purthermore, a check of the accident history does not indicate a 
significant pedestrian or vehicular crossing hazard. 

A traffic control signal is not desirable at this location 
because it would encourage more through traffic on the residential streets 
of Adanac and Venables Street to the west. 

cent 'd . . . . 
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Purthennore, there are two related matters that are presently 
under review. The first is the 'Casslar Street Link' and the other is the 
proposed rederelopment of the area bounded bgr Casslar, idanac. Boundary and 
Charles. 

Regarding the 'Cassiar Street Link' City Council, in its most 
recent communication (May 30, 1972) reaffirmed its desire to have the 
Provincial Government proceed with the construction of a freeway link between 
Highway i^Ol and the Second Narrows Bridge. Such a link would undoubtedly 
remove or greatly reduce any cross-street conflicts which now exist. A reply 
to the above-mentioned communication has not yet been received from the 
Provincial Government. 

On June 27, 1972 Council considered a proposed plan by the 
Hastings-Sunrise Action Council for the area to the south and east of Cassiar 
and Adanac Streets. At that time it was pointed out to Council that the type 
and density of re-developnent in this area could increase the need for 
pedestrian crossing provisions on Cassiar Street. Council, therefore, 
requested the City ligineer to report further on the proposed overpass at 

Cassiar/William when detailed plans are presented to Council. When reviewing 
this further, the need for pedestrian crossing at Adanac Street will be 
considered. 

In view of these two outstanding related matters and as the 
accident history does not show a need for immediate treatment, further 
consideration to signal control at this time does not seem appropriate. " 

In discussing this matter, Mr. Ryan advised that the Department 
of Highways of the Provincial Government is looking at a full 
freeway link and that any further effort with respect to a grade 
separation on Cassiar Street from Charles to Nanaimo Streets 
should be at the political level. 

After discussion, it was 

RECOMMENDED that the City Engineer's report dated November 24, 
1972, wherein it was recommended that no further traffic controls 
be installed at the intersection of Cassiar and Adanac Streets, 
at this time, be adopted; 

FURTHER RECOMMENDED that it be recommended to Council that the 
Provincial Government be approached with respect to grade 
separations on Cassiar Street between Charles and the Second 
Narrows Bridge, and that a delegation be sent to Victoria to 
further this matter. 


8. Stop Sign - 43rd Avenue 
and Angus Drive 

At the last meeting of the Commission, School Trustee John Stearman 
asked the reasons for placing a stop sign on Angus Drive at 43rd 
Avenue. Mr. Boyes advised that he would report orally to the 
next meeting of the Commission on this matter. 

Mr. Boyes stated that this sign was put in deliberately to dis- 
courage through traffic useage of Angus Drive. 

It was 

RECOMMENDED that the oral report of the Assistant City Engineer - 
Traffic and Transportation be adopted. 
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9 . Parking Exemption Decals 

The City Engineer submitted a report dated November 27, 1972, 
wherein the Special Committee re Parking Exemption Decals recommend 
that the following applications for handicapped persons for parking 
exemption permits be approved: 


RECOMMENDED that the recommendation contained in the City Engineer's 
report dated November 27, 1972, re parking exemption decals be adopted. 


The meeting adjourned at approximately 11:45 a.m. 


Mr. W.L. Smith 
4522 Rumble Street 
BURNABY 1, B. C. 


Mr. W.K. Ward 

#709 - 1414 Barclay Street 

VANCOUVER 5, B. C. 


Mr. D. Vaux 

11154 Beverly Drive 

DELTA, B. C. 


* * * * * 


FOR COUNCIL ACTION SEE PA£E(S) tQl 
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Special Meeting of Council, December 29, 1972 1 

"A Special Meeting of the Council reconvened in open session 
in the Council Chamber at approximately 9:40 a.m., with the 
following members present: 

PRESENT His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 
Hardwick, Linnell, Rankin, 
Sweeney and Wilson 

ABSENT Alderman Phillips 

CLERK TO THE COUNCIL D. H. Little 


Blocks 42/52 and B.C. Telephone Air Space Lease 

Alderman Wilson and His Worship Mayor Campbell, under date 
of December 29, 1972, submitted the following Majority Report: 

" Pursuant to direction of City Council, the Mayor appointed 
the following to comprise a committee to negotiate with the Fairview 
Corporation (B.C.) Ltd. an amendment to the master agreement 
permitting Fairview Corporation to sell the air space sub-division 
in a portion of Block 42 to the British Columbia Telephone Company. 

Alderman Halford Wilson, Chairman 
Alderman Harry Rankin, Member 
Mayor Thomas J. Campbell, Member 

The Special Committee has met on three occasions with 
a representative of Fairview Corporation and has carried on corres- 
pondence with Fairview Corporation relative to a fair basis upon 
which City Council would approve the action of Fairview Corporation 
to sell to B.C. Telephone Company, air space to provide the site 
for a 37 storey tower. The foregoing would be achieved by creating 
an air space parcel on parcels under the "Air Space Titles Act of 
British Columbia", 

Your Special Committee have been fully avare that the 
agreement to date has not worked out in detail to the advantage of 
the City, being aware that land acquisition of Block 42 has exceeded 
estimates, and that the parking garage is far short of reaching 
its maximum revenue due to the delay in opening Eatons Department 
Store. Your Committee has endeavoured to achieve a proposal which 
would produce a cash payment to the City in return fov appvuval oX 
the sale of air space by Fairview Corporation to the B.C. Telephone 
Company . 

Your Special Committee has made several proposals to tho 
Corporation including all those suggested by members of Council 
and contained in the Council minutes dealing with this subject 
dated 9 November 1972. 

Your negotiating committee concentrated upon two proposals 

(1) That the Fairview Corporation pay the City a lump sum of money 
in return for approval of the air space sub-division. 

(2) That the Fairview Corporation relax the rental conditions on 
the parking garage until such time as the Eaton Department Store is 
opened for business. 

The several proposals made by your committee were given 
due consideration by tho Directors of Fairview Corporation, and 
their rejection of most of the proposals have been couLaincd in 
lettert? dated December 21 - 27 - 23, 1972. The final v/ord from 
Fairview Corporation is that they agroo to two of our proposals 
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Blocks 42/52 and B.C. Telephone 
Air Space Lease (cont 'd) 


out of the several made, and if the City insists on more, they wodld 
allow the present agreement to stand, and the proposal to have the 
B.C. Telephone Company Tower located on Block 42 would be dropped. 

The two conditions acceptable to the Corporation are: 

(1) take up the option to purchase Block 42 by February 1st, 1982 
- which action would require the Corporation to raise funds, and in 
accordance with today's estimate of interest rates, over the next 
nine years would bestow a financial benefit of $800,000 on the City. 

(2) The Corporation is prepared to suljmit their plans for the 
devcJ opmont of Block 42 including the B.C. Telephone Building 

to the City's Design Panel, and to .seriously consider their rer.onimenda- 
tions ro colour. 

Your Special Committee is therefore fiicod with weighing 
the advantages to the City by acc;opLitig- the proi)Osals of the 
Fairview Corporation, or alternatively, to reJocL ai)proval of the 
air space sub-division and lose the B.C. Telephone Tower as part 
of the development of Block 42. 

Your Committee is not unanimous in its recommendation, 
and the Chairman, together with Mayor Campbell, submit below a 
majority report. Alderman Rankin will simultaneously submit his 
minority report. 

RECOMMENDATIONS: 

Members of your Committee are aware of circumstances 
resulting in the development of Blocks 42/52 that from the inception 
of the proposal resulting from a call by City Council it was obvious 
some public support would be necessary to enable the project to 
proceed in order to act as the catalyst which would revitalize the 
core of downtown Vancouver, which was slowly peri.shing. 

The Provincial Govornmont by legislation validated the 
actions of the City Council in bringing aloout project Pacific 
Centre. One of the conditions sot out by the Provincial Government 
was that a plebiscite be placed before the pi'oporty owners to 
determine if they were in agreement with the project , if in the 
long run it would spark development and increase tax revenue. The 
outcome is history, and the property owners approved the project. 

In view of the foregoing, the majority report REC0.MMENI3S 
acceptance of the Faii'view Corporation proposal set out in their 
letter of December 28, 1972. (Appendix A) which calls for approval 
of the Air bpace Subdivision to provide a ;sLte for the B.C. Telephone 
Tower Building. It is estimated that the monetary value of the 
proposal could be the sum of $800,000 accruing to the City in 
add^-tion to tax revenue. (See Appendix B, Board of Administration 
Report, November 8, 1972) . " 

(Attachments to the report 
are on file in City Clerk's Office) 


Under date of December 28, 1972, Alderman Rankin submitted 
the following Minority Report: 


" A Committee composed of Alderman Wilson as Chairman, the Mayor 
and myself as Members, was struck to negotiate with the developers, 
The Fairview Corporation (British Columloia) Limited, on the 
question of vertical air rights on Block 42. 
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Blocks 42/52 and B.C. Telephone 
Air Space Lease (cont'd) 

The tiituation is that the Fairview developers wish to have vertical 
air rights on a portion of the land to the most northerly end of 
Block 42, which bounds on Dunsmuir Street, the idea being to sell 
off 500 feet for a tower to be constructed for B.C. Telephone Com- 

! pany. The only basis on which the telephone company would agree 
to this Development was if they could buy the building outright, 
with the problem for the developer being that they could not do 

j this without having vertical air rights. 

It has long been my contention that the developers have had the best 
of all possible worlds so far as development of Block 42 is concerned 
and this is now history. We have lost over $500,000 in parking fees 
arising out of the fact that Batons store will not be occupied until 
some time late in February because of the fact that our contract was 
not specific enough to tie Batons down, and Batons, not wishing to 
move to their new location in December and disrupt their Christmas 
trade, decided to move in February. The net result of this was the 
I loss of approximately $500,000. The cost of land in Block 42, which 
! we expropriated for the developers and granted to them at the price 
of $7 million, has escalated to at least $10| million with every 
prospect that we will have to pay up to $11 million for this 
property. The repayment of $7 million by the developers to ourselves 
i is based at approximately 6% interest and we are paying approximately 
8% interest for the ] oan of these monies. The majority of this 
Committee feels that it is a concession by the developer that he will 
take up the option by 1982, rather than the year 2002, thereby 
saving us approximately $800,000 on the differential between the 
interest on 6% and 8%. However, if interest rates were to decrease, 
and this is something nobody can foresee, then any increase would be 
wiped out. 

His Worship also indicates to me that we will also be losing $1 million 
a year taxes - this is an argument I do not accept. If B.C. Telephone 
Company does not build in Block 42, it will certainly build elsewhere 
in the city and we will certainly receive taxes from that development. 

j Having regard to the overall situation, it seems to me that if this 
j Committee had been unified in its approach, that we would have been able 
! to extract $500,000 from the developer. At our first meeting arranged 
! by Alderman Wilson, only Alderman Wilson and mj'self attended and I have 
I still not had any explanation from His Worship as to why he did not 
attend. The second meeting was In Camera and took place on December 
19, at which time we were informed by His Worship that a letter had 
been received rejecting any kind of additional monies from the developer. 
When I asked for a copy of that letter some discussion took place 
and it became clear no such letter existed and Council did not approve 
the Mayor's informal proposal at that time that we agree to the 
vertical air rights. 

We next had a meeting on December 21, in the Mayor's office 
and a letter was handed to me at that meeting which indicated 
that Fairview Corporation were not prepared to make any other 
changes . 

I was again called to a meeting at 9:30 this morning, December 
28, 1972, and was allowed to look at a letter presented to us 
by Mr, Neil Wood, which in substance re-iterated tlie position 
of Mr. Lorne Cook of December 21. At that time I indicated I 
was not prepared to accept the decision of the Mayor and 
Alderman Wilson, and the Mayor indicated he was going to call 
a meeting for Friday at 9:30 a.m. and put the matter to Council. 

1 can only suggest to Members of Council that the offei* 

made by tlic; Fairview Corporation is not adequate so far as I am 

concerned and certainly not something that I am prepared to vote 

for." 


cent 'd , 
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Blocks 42/52 and B.C. Telephone 
Air Space Lease (cont'd) 

After due consideration it was. 


MOVED by Aid, Wilson, 
SECONDED by Aid, Sweeney, 

THAT the recommendation in the Majority Report be approved, 

- CARRIED 
(later rescinded) 

A recorded vote was requested. The record, therefore, is 
as follows: 


FOR THE MOTION 

Alderman Sweeney 
Alderman Wilson 
Alderman Bird 
His Worship the Mayor 
Alderman Linnell 
Alderman Adams 
Alderman Broome 


AGAINST THE MOTION 

Alderman Calder 
Alderman Hardwick 
Alderman Rankin 


(the motion was declared carried) 


After further discussion it was. 


MOVED by Aid, Linnell, 
SECONDED by Aid. Adams, 

THAT the foregoing resolution be rescinded, 

- CARRIED UNANIMOUSLY 


MOVED by Aid, Wilson, 
SECONDED by Aid, Sweeney, 

THAT Council agree in principle that the City apply for the 
creation of an air space parcel on the north east portion of 
Block 42, District Lot 541, provided that Fairview Corporation 
(British Columbia) Limited legally binds itself to exercise its 
Option to purchase the whole of Block 42 in the year 1982 if the 
British Columbia Telephone Company Limited has constructed an 
office tower on the north easterly portion of the said Block 42; 

AND FURTHER THAT the Corporation Counsel be instructed to 
report back to Council advising what documents will be necessary 
to implement the foregoing arrangement, and specifically: 

(1) whether Fairview Corporation (British Columbia) Limited 

can validly bind itself to exercise its Option to purchase 
Block 42 in 1982; 


(2) what is required to be done by the parties to the agree- 
ment to lease Block 42, the Legislature, Province of 
British Columbia or any other Authority, in order to 
implement the foregoing proposal, 

- CARRIED 

A recorded vote was requested. The record, therefore, is as 
f ol lows : 

FOR THE MOTION AGAINST THE MOTION 


Alderman Sweeney 
Alderman Wilson 
Alderman Bird 
His Worship the Mayor 
Alderman Linnell 
Alderman Adams 
Alderman Broome 


Alderman Calder 
Alderman Hardwick 
Alderman Rankin 


(the motion was declared carried) 


cont 'd / . 
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Blocks 42/52 and B.C. Telephone 
Air Space Lease (cont'd) 


MOVED by Aid. Wilson, 
SECONDED by Aid. Sweeney, 

THAT the Majority and Minority reports be received and form 
part of the proceedings of Council. 


The foregoing are Minutes of a Special Council meeting held 
on December 29, 1972, adopted on January 3, 1973. 


- CARRIED 


The Council adjourned at approximately 11:15 a.m. 




CITY OF VANCOUVER 


FINAL COUNCIL - JANUARY 3, 1973 

The Final Meeting of the Council of the City of Vancouver 
was held on Wednesday, January 3, 1973, in the Council Chamber, 
at approximately 9:30 a.m. 

PRESENT : His Worship the Mayor 

Aldermen Adams, Bird, Broome, Calder, 

Hardwick, Linnell, Phillips, Rankin, 
Sweeney and Wilson 

CLERK TO THE COUNCIL : R. Thompson 

PRAYER 

The proceedings in the Council Chamber were opened with prayer, 
offered by Reverend Dr. George Turpin . 

ADOPTION OF MINUTES 

(a) MOVED by Alderman Bird, 
SECONDED by Alderman Hardwick, 

THAT the Minutes of the Regular Council meeting (with the 
exception of the 'In Camera' portion), dated December 19, 1972, 
be adopted . 

- CARRIED. 

MOVED by Alderman Adams, 
SECONDED by Alderman Wilson, 

THAT the 'In Camera' portion of the Minutes of the Regular 
Council meeting, dated December 19, 1972, be adopted. 

- CARRIED. 

(b) MOVED by Alderman Broome, 
SECONDED by Alderman Calder, 

THAT the Minutes of the Special Council meeting (with the 
exception of the 'In Camera' portion), dated December 29, 1972, 
be adopted. 

- CARRIED. 

MOVED by Alderman Adams, 
SECONDED by Alderman Wilson, 

THAT the 'In Camera' portion of the Minutes of the 
Special Council meeting, dated December 29, 1972, be adopted. 

- CARRIED. 

COMMITTEE OF THE WHOLE 


MOVED by Alderman Bird, 
SECONDED by Alderman Wilson, 

THAT the Council resolve itself into Committee of the Whole, 
His Worship the Mayor in the Chair. 


- CARRIED. 
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COMMUNICATIONS OR PETITIONS 
1 . Election Results 

MOVED by Alderman Broome, 

THAT the communication from the City Clerk, dated December 28, 
1972, advising of the election results for the years 1973-1974 
as follows, be received: 


"I wish to inform you that, as a result of the elections 
held on Wednesday, December 13, 197 2, the following 
were elected to the offices shown for the years 1973-1974: 


MAYOR : 

Arthur Phillips 


ALDERMEN : 

Walter G. Hardwick 
Harry Rankin 
Michael Harcourt 
William C. Gibson 
Geoffrey Massey 


SCHOOL BOARD : 

Peter S. Bullen 
Olive Johnson 
Katharine E. Mirhady 
Eliott B. Gose 
Jack Say Yee 


John J. Volrich 
Fritz K. Bowers 
Darlene R. Marzari 
Marianne E. Linnell 
Setty Pendakur 


Jacques Barbeau 
Marjorie Courvoisier 
Betty-Anne Fenwick 
Peter Westlake 


PARK BOARD : 

Arthur R. Cowie 

E. A. Sandy Robertson 

George Puil 

May Brown 


George Wainborn 
William A. DuMoulin 
William H. McCreery 


The Greater Vancouver Regional District Financing By-law 
received the required 3/5 's majority vote and therefore, 
received the assent of the electors concerned. 

In respect of the Aldermanic election, it was found 
that the votes cast for the lowest successful candidate, 
i.e. Setty Pendakur, and for the next lowest 
candidate, i.e. Donald H. A. Bellamy, amounted to less than 
250 votes, and therefore, pursuant to Section 96 of the 
Vancouver Charter, an examination of the Tally Sheets and 
Statements of Votes cast was made. The result of this 
examination, after any errors were corrected, confirmed the 
election of Setty Pendakur by a margin of 238 votes." 


- CARRIKD, 

2. 'Burning of the Greens': 
Locarno Beach 


A request was received from the North West Point Grey Homeowners 
Association, for permission to hold their traditional 'Burning of the 
Greens' on the Locarno beach at the foot of Sasamat, on January 5, 
1973 . 

MOVED by Alderman Broome , 

THAT this request be approved, subject to the approval of the 
Fire Chief, 


- CARRIED, 
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COMMUNICATIONS OR PETITIONS (continued) 

3. Appointment: 

City Archivist 

MOVED by Alderman Linnell, 

THAT the advice from the City Clerk, stating that Mr. L. R. 
Ogden, an employee with the Public Archives of Canada, has been 
appointed City Archivist, be received for information. 

- CARRIED. 

BOARD OF AmiNISTRATION AND OTHER REPORTS 

A. GENERAL REPORT, 
December 29, 1972 

WORKS AND UTILITY MATTERS 

Proposed Flare Treatment of Elliott 
Street, N and S of 49th Aveue 

MOVED by Alderman Linnell, 

THAT this report of the Board of Administration (Works and 
Utility Matters), be approved. 

- CARRIED. 

B. PROPERTY MATTERS, 
December 29, 1972 

Revised Lease: New Fire 
Boat and Moorage Location 
(clause 4) 

MOVED by Alderman Broome , 

THAT this clause be adopted, after amendment to require that 
the rental be for the period September 1, 1972 to August 31, 1978. 

- CARRIED. 

Balance of Property Matters 

MOVED by Alderman Linnell, 

THAT Clauses 1, 2 and 3 of the report of the Board of Administra 
tion (Property Matters) , be approved. 

- CARRIED. 

C. Report of Standing Committee 
on Health and Welfare - 
December 18, 1972 

MOVED by Alderman Linnell, 

THAT this report of the Standing Committee on Health and Welfare 
be adopted, it being noted that the meeting was held in the Council 
Chamber and not in No . 1 Committee Room. 


- CARRIED. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 

D. Granville and 57th Ave.: 
Shannon Developi:ient 


The Board of Administration, under date of January 2, 1973, 
submitted the following report: 

'The Director of Planning and Civic Development reports as follows: 

"Subsequent to the resolution of City Council on September 
21, 1972; the Technical Planning Board on November 10, 1972, approved 
Development Permit Application No. 58110 for a comprehensive Apartment 
and Townhouse development with ancillary Club facilities for the 
"Shannon" development. 

The Development Permit was issued on November 15, 1972 with 
the approval by the Technical Planning Board being subject to conditions, 
with one condition being:- 

"Prior to the issuance of any buildincj permit, drawings and/or 
information is to be first submitted to the satisfaction of the 
Technical Planning Board to indicate: 

(a) details of exterior finish and materials of all new buildings; 

(b) details of the existing and proposed finished grades of the site; 

(c) information as to location of stairway exits, ventilators, etc., 
to the underground parking garages; 

(d) the details- of all landscaping and treatment of all open portions 
of the development; 

(e) information as to the method of garbage collection for the 
development and satisfactory provision of maintenance of all 
landscaping and open portions of the site development." 


The Director of Planning and Civic Development and the City 
Engineer advised the Technical Planning Board on December 28, 1972 
that the plans and detailed information referred to in Condition 1(a) - 
1(e) had been submitted; was, in the opinion of these officials satis- 
factory; and was now submitted to the Technical Planning Board for 
consideration and approval. 

The Technical Planning Board resolved that prior to final 
consideration being given by the Technical Planning Board to the 
details and information now submitted; that City Council be advised for 
Information. " 


Your Board submits the foregoing report for INFORMATION.' 


MOVED by Alderman Adams, 

THAT the foregoing report be received; 

FURTHER THAT, the requirements having been fulfilled to 
the satisfaction of the Council and the Technical Planning 
Board, the relevant departments take the appropriate action 
to have the development proceed forthwith. 

- CARRIED. 

MOVED by Alderman Calder, in amendment , 

THAT the following words be added to the motion of 
Alderman Adams: 

'and the appropriate departments be instructed to carry 
out their normal procedures in connection with this matter. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 

Granville and 5 7th Ave.: 
Shannon Development (continued) 


A recorded vote was requested on the motion of Alderman Adams 
and the record, therefore, is as follows: 


FOR THE MOTION 

Alderman Linnell 
Alderman Adams 
Alderman Broome 
His Worship the Mayor 
Alderman Wilson 
Alderman Sweeney 
Alderman Bird 


AGAINST THE MOTION 

Alderman Rankin 
Alderman Phillips 
Alderman Calder 
Alderman Hardwick 


(The motion was declared CARRIED.) 


COMMITTEE OF THE WHOLE 


MOVED by Alderman Sweeney, 

THAT the Committee of the Whole rise and report. 


- CARRIED. 


MOVED by Alderman Sweeney, 
SECONDED by Alderman Linnell, 

THAT the report of the Committee of the Whole be adopted. 


- CARRIED. 


PRESENTATION 

At this point, the Primrose League of Canada, through its 
representative, Mrs. M. Ross, presented a bouquet of flowers 
and a key to His Worship Mayor Campbell, in acknowledgment of his 
services as Mayor of the City of Vancouver. 


BY-LAWS 

1. BY-LAW TO AMEND BY-LAW No. 3575, BEING 
THE ZONING AND DEVELOPMENT BY-LAW 
(N/E corner of Pender St. and Nanaimo St.) 

MOVED by Alderman Bird, 
SECONDED by Alderman Wilson, 

THAT leave be given to introduce a By-law to amend By-law 
No. 3575, being the Zoning and Development By-law, and the By-law 
be read a first time. 

- CARRIED. 

MOVED by Alderman Bird, 
SECONDED by Alderman Wilson, 

THAT the By-law be read a second time. 

- CARRIED. 


(continued) 
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BY-LAWS (continued) 

BY-LAW TO AMEND BY-LAW NO. 3575, BEING 
THE ZONING AND DEVELOPMENT BY-LAW 
(N/E corner of Pender St. and Nanaimo St.) 
- continued 


MOVED by Alderman Bird, 
SECONDED by Alderman Wilson, 

THAT the Council do resolve itself into Committee of the Whole 
to consider and report on the By-law, His Worship the Mayor in the 
Chair . 

- CARRIED. 

MOVED by Alderman Broome, 

TBIAT Clause 2 of the By-law be amended to read as follows: 

'This By-law shall come into force and take effect 
on and after the date of February 7, 1973.' 

- CARRIED. 

MOVED by Alderman Sweeney, 

THAT the Committee of the Whole rise and report. 

- CARRIED. 

The Committee then rose and reported the By-law complete. 

MOVED by Alderman Sweeney, 
SECONDED by Alderman Linnell, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED. 

MOVED by Alderman Sweeney, 
SECONDED by Alderman Linnell, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED. 

(The By-law received three readings.) 


MOTIONS 

A. Closing of Lane: East of Nanaimo St., 
North of Pender St., and Lots 7-12 

MOVED by Alderman Bird, 
SECONDED by Alderman Sweeney, 
THAT WHEREAS: 

1. The City is the owner of all the streets and lanes lying 
within the limits of the City of Vancouver; 

2. The lane east of Nanaimo Street extending from Pender 
Street to the lane north of Pender Street is surplus 
to the City's highway requirements; 

3. The Owner of the lands on both sides of the lane has 
made application to acquire this lane for consolidation 
with his lands. 


(continued) 
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MOTIONS (cont'd) 

Closing of Lane: East of Nanaimo St., 
North of Pender St., and Lots 7-12 
(continued) 


THEREFORE BE IT RESOLVED that all that portion, of lane dedicated 
by the deposit of Plan 2684 lying between the westerly product- 
ions of the northerly limit and the southerly limit of Lot 
11, Block 55, Town of Hastings Suburban Lands, Plan 2684; the 
same as shown outlined red on plan prepared by A. Burhoe, 
B.C.L.S., dated December 14th, 1972, and marginally numbered 
LF 6324, a print of which is hereunto emnexed; be closed, 
stopped up and conveyed to the abutting owner; and 

BE IT FXJRTHER RESOLVED that the said closed lane be consolidated 
with Lots 7 to 12, said Block 55 to form one parcel. 

- CARRIED. 


PRESENTATIONS (continued) 
Reverend Dr . George Turpin 


Sergeant John MacRitchie 
(Mayor ' s Driver ) 


Mayor Campbell 


Certain Aldermen 


His Worship the Mayor presented a 
tray to Dr. Turpin, in recognition 
of his past services as Civic 
Chaplain . 

His Worship presented a watch to 
Sergeant MacRitchie, the official 
Mayor's driver for twenty-seven years - 

The City Clerk presented a lifetime 
parking permit to the Mayor - 

His Worship presented lifetime parking 
permits to the following aldermen, for 
service of at least ten years on Council 

Alderman Adams 
Alderman Bird 
Alderman Broome 
Alderman Wilson - 


Mayor Campbell 


Alderman Phillips presented to His 
Worship Mayor Campbell the Mayor's 
Chair, and read the inscription to 
be placed thereon, in recognition of 
the Mayor's six years in the office 
of Mayor of the City of Vancouver . 


^8 


Final Council, January 3, 1973 


8 


MOTIONS (continued) 


1. Freedom of the City: 

Reverend Dr. George Turpin 

MOVED by Alderman Bird, 
SECONDED by Alderman Calder, 

THAT the honour of "Freeman of the City of Vancouver" be granted 
to the Reverend Dr. George Turpin in recognition of his outstanding 
service to the citizens of Vancouver, particularly as the City's 
Civic Chaplain. 


Dr. Turpin acknowledged with thanks, the recognition given to him 
by this Council . 


Adjournment 

MOVED by Alderman Wilson, 
SECONDED by Alderman Adams, 

THAT the Council adjourn Sine die. 


The foregoing are Minutes of the Final Council meeting of the 
1972 Council, dated January 3, 1973, adopted on January 9, 1973, 


- CARRIED UNANIMOUSLY. 


- CARRIED. 


* * * * * 



MAYOR 



BOARD OF ADMINISTRATION 


(WORKS) 


December 29, 1972 

The following is a report of the Board of Administration:- 

WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 

RECOMMENDATION : 

1. Proposed Flare Treatment of Elliott Street, 
North and South of 49th Avenue 


The City Engineer reports as follows: 

"The North-South surface on Elliott Street is a 22' 
wide (two lanes) paved strip. The East-West surface on 49th 
Avenue is a 46' wide (4 lanes) pavement with curbs and gutters. 

The increased traffic volume at this intersection 
necessitates the installation of a traffic control signal. 

It is expected that the signal installation will be in 
operation in February 1973. In order to facilitate the approach 
to this intersection, it is proposed to widen the pavements on 
Elliott Street by flare treatment to provide 2 lanes on Elliott 
Street in each direction. 

I recommend that flare treatment be constructed at the 
above location at an estimated cost of $6,400. Funds are avail- 
able in the 1972 Capital Budget Account #148/7916 Miscellaneous 
Projects Unallocated." 

Your Board RECOMMENDS that the foregoing be approved. 


FOR COUNCIL ACTION SEE PAfiE(S) A... 
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BOARD OF ADMINISTRATION 

PROPERTY MATTERS 
December 29, 1972 

RECOMMENDATION 

1. Acquisition for Britannia Community 

Services Centre Site: 1629 Parker Street 


The Supervisor of Property & Insurance reports as follows: 

"The above property , legally described as Lot 20, Block 23, D.L. 261^, 
is required for the Britannia Community Services Centre. This project 
is to be developed as an Urban Renewal Scheme under Section 2h of the 
National Housing Act. 

These premises comprise a l-storey frame dwelling with a main floor area 
of approximately 900 sq.ft., erected in 1907 on a site 33' t 122 • , zoned 
R.M.-3. The dwelling contains h rooms, 5 plumbing fixtures, patent shingle 
roof, siding exterior, full concrete basement and is heated by a wood and. 
coal hot air furnace. This dwelling is in poor condition for age and type. 

Following negotip.tions, the owner has agreed to sell for the sum of 
Sl9f300»OOt subject to the following conditions: 

1. An advance of $1,500.00 to be paid upon delivery of a registr- 
able deed in favour of the City of Vancouver. 

2. Date of sale to be on or before January 31, 19'73« 

3. Owner to be allowed rent free possession up to 30 days after date 
of sale. 

This price represents a fair and reasonable value for the property and 
has been approved by Central Mortgage and Housing Corporation. It is 
proposed to demolish the dwelling when vacated. 

RECOMMENDFD that the Supervisor of Property and Insursmce be authorized to 
acquire this property for the sum of $19,300.00 on the foregoing basis, 
chargeable to Code # 5830/1+27." 

Your Board 

P^'^OWn^n that the -foregoing recommendation of the Supervisor of Property A 
Insurance be adopted. 

2. Advance Purchase: 

Britannia Community Services Centre 
1136 McLean Drive 


The Supervisor of Property & Insurance reports as follows :- 

"On September 19th, 1972 City Council approved a report of the 
Director of Planning & Civic Development confirming revised 
site boundaries for the Britannia Community Services Centre. 
This report also authorized the Supervisor of Property & 
Insurance to acquire those properties within the approved site 
boundaries which are included in the existing agreements; 
further, that advance purchasing be authorized of those properties 
within the approved site boundaries not included in the current 
agreements, in advaaice of approval of the boundaries by the 
senior governments. 

Lot 9, Block 40, D.L. 264A, known as 1136 McLean Drive, which 
is located in the westerly portion of the site designated for 
advance purchasing, has been offered for sale by the owners. 


cont 'd , 
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Board of Administration, December 29, 1972 . . . (PROPERTIES - 2) 
Clause #2 continued : 

These premises comprise a 1 3/4 storey frame, with a main 
floor area of approximately 693 sq. ft., and full concrete 
basement, erected in 1908 on a site, 33' x 93", zoned RM-3. 
The dwelling contains 7 rooms, 5 plumbing fixtures, has a 
patent shingle roof, siding exterior, a concrete foundation 
and is heated by a gas-fired hot air furnace. There has 
been some modernization of the interior of the house and 
it is in average condition for age and type. 

Following negotiations, the owners have agreed to sell for the 
sum of $21,250.00 as of January 1st, 1973, subject to the owners 
retaining rent-free possession of the property to February 28th, 
1973, if required. 

The foregoing represents a fair asid reasonable price for this 
property. This trauisaction has been reviewed by Central 
Mortgage & Housing Corporation and the details thereof entered 
in their records. It is proposed to demolish this dwelling 
when vacaint. 

RECOMMENDED that the Supervisor of Property & Insurance be 
authorized to acquire this property for the sum of $21,250.00 
on the foregoing basis, chargeable to Code #531/1220 - 
Advance Purchases - Redevelopment." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of 
Property & Insurance be adopted. 

3. Acquisition for Britannia Community 

Services Centre: 1652 - 6 Parker Street 


The Supervisor of Properly and Insurance reports as follows 

"Lots 9 & 10, Block 28, D.L. 26U, known as 16^ - 6 Parker Street is 
required by the City for the Britannia Coommlty Services Centre, which 
project is to be developed as an urban rflnewal scheme under Section 2U of 
the National Housing Act. 

These prenlses conprLse a 2^ storey four-plex frame dwelling with a main 
floor area of 1200 square feet and full basement erected in 1909 on site, 
50' z 12$', zoned RM-3. There are 2 four-room suites on the main floor, 
and 2 three-room suites on the second floor, all self-contained. One unit 
is occupied bj the omer and the remaining units are occupied bj tenants. 
This building contains 18 plumbing flztares, has a patait shingle, siding 
exterior, a concrete foundatioi, and is heatet by 2 oil-fired hot air 
furnaces. The condition of this dwelling is fairly good for age and type 
as the aein floor units have been rehabilitated in recent years. 

Following negotiatians, the owner has agreed to sell for the sum of 
$li5,000.00 as of January 31, 1973 subject to the owner retaining rent-free 
possession to March 31, 1973* This price represents a fair and reasonable 
value for this property and has been approved by Central Mortgage ft 
Housing Corporation. It is proposed to demolish this dwelling whmi vacant. 

RSOMMEIIDED that the Supervisor of Property and Insurance be authorised to 
acquire this property for the sum of $U5,000.00 on the foregoing basis, 
chargeable to Code #5830/1127." 

Your Board 

RECCMOmB that the foregoing report of the Supervisor of Property and Insurance 
be adopted. 
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Board of Administration, December 29, 1972 .... (PROPERTIES - 3) 

4, Revised Lease: 

New Fire Boat and Moorage Location 

The Supeirvisor of Property and Insurance reports as follows i- 

"On November 26th, 1970 Council approved a recommendatlcKi of the 
Fire Chief that a new moorage site West of the Great Northern Dock 
be rented from the National Harbours Board for $1,7U5.75 per annum. 

Subsequent to execution of the lease documents, submissions were made 
to the National Harbours Board by a Special Committee re Fire Defences 
to obtain a financial contribution or grant towards the operation of the 
City of Vancouver Fire Boat. 

The National Harbours Board having considered the Committee's request 
have now provided the City with a revised lease with the following terms :- 

Term ; A six -year period commencing Septanber 1st, 1972 
and terminating August 31st, 1978 with rights of 
renewal for two further terms of 3 years each. 

Existing Lease ; 

A five-year period commencing Septouber Ist, 1970 
and terminating August 31st, 1975> with rights of 
renewal for two further periods of 5 years each. 

Rental : For the period - September 1, 1972 to August 3l3t, 
197$ — $100.00 per annum. 

Existing Lease ; 

For the period - September 1, 1970 to Augxiat 3l3t, 
1975 — $1,7U5.75 per annum. 

REC(»iM£NDATIGN that the previous lease be cancelled and that the revised 

lease Number B-I63I (2), dated September 1st, 1972 be accepted and that 
the documents be executed by the Mayor and the City Clerk." 


Your Board 

RH30MMENDS that the foregoing report by the Supervisor of Property and Insurance 
be adopted. 


FOR COUNCIL ACTION SEE PAfiE(S) .£ 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL ON 
HEALTH AND WELFARE 


December 18, 1972 


A meeting of the Standing Committee of Council on Health and 
Welfare was held in the Council Chamber, City Hall, on Monday, 

December 18, 1972, at 9:45 A.M. 


PRESENT: 


Alderman Linnell (Chairman) 
Alderman Bird, Broome, Hardwick, Rankin 
and Wilson 


ABSENT: 


His Worship the Mayor (On Civic Business) 
Alderman Adams 
Alderman Calder 
Alderman Phillips 
Alderman Sweeney 


CLERK: 


D. 


Bennett 


Adoption of Minutes 

The Minutes of the meetings held October 26th, 1972 and November 
2nd, 1972, were adopted. 


The following recommendations of the Committee are submitted to 
Council . 


RECOMMENDATIONS 

1. Additional Policewomen re Certain 

Delinquency Problems and Preventive Measures 

The Vancouver City Council on November 28th, 1972 referred a 
communication from Mrs. Simma Holt dated November 16th, 1972 wherein 
she requested permission to appear as a delegation before the Van- 
couver City Council on the subject matter, to the Standing Committee 
on Health and Welfare. 

Mrs. Holt appeared before the Committee and requested that 
this matter be deferred for consideration in the New Year. She 
stated that she wished to bring several others with her when making 
her presentation and that these people were not available today. 
In discussing the matter briefly Mrs. Holt advised that the number 
of Policewomen had been reduced from 14 to 9 and this was not adequate 
to take care of the problems that exist. Mrs. Holt was advised that 
the matter should also be placed before the Police Commission prior 
to the preparation of its budget. 


RECOMMENDED that the matter of additional Policewomen re certain 
delinquency problems and preventive measures be referred to the 
new Council for consideration early in 1973. 

2 . Community Associations re Hard Core Youth 

In a communication dated December 6, 1972 Mrs. Helen Boyce, 
Park Commissioner, requested an emergency meeting of the Community 
Association Presidents with the Vancouver City Council to discuss 
the matter of hard core youth who are causing problems throughout 
the City and particularly around the many community centres in the 
City. 


It was. 
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Clause 2 - continued 

Mrs, Boyce, Mr. J. M, Gillis, Chief Probation Officer and 
Superintendent A, E, Oliver of the Police Department discussed 
the problems with the Committee, 

The delegations displayed over 30 weapons which have been 
taken from various youths on probation during the past year, Mrs, 
Boyce related some of the problems which are being experienced and 
Mr, Marjoram, President of the Riley Park Community Centre, explained 
in more detail the harassment being experienced by young people 
while attending the Community Centre, It was stated that many parents 
will not allow their children to attend these centres because of the 
hard core youth who frequent these areas. The delegation expressed 
the urgent need for more probation officers, youth squad, restrictive 
laws and an adequate holding centre or treatment institution. 

Alderman Wilson notified the Committee of a letter he had 
received wherein it was advised of injuries inflicted by these 
youths on persons attending the Riley Park Skating Rink, 

Superintendent Oliver outlined the action taken by the Police 
Department in this particular case and also a similar case at the 
Killarney Skating Rink, 

The Committee noted that on October 5, 1972 a full discussion 
was held on the same subject and at that meeting it was recommended 
that. the Director of Social Planning/Community Development head a 
joint committee and, amongst other things, was charged with the 
preparation of a report on the range of youth treatment facilities 
required. In speaking to this matter, the Director of Social Plan- 
ning advised of the meetings held to date on the subject and con- 
cluded that a report should be ready about the middle of January, 

Mr, Gillis advised of a brief which was presented to the Attor- 
ney General in 1970 which dealt with the treatment of juveniles 
who break the law. He stated that he would have copies of this 
brief distributed to the members of the Council this day. 

The members of the Committee were of the opinion that a Deten- 
tion home and/or treatment facility were urgently needed, such fac- 
ilities being the responsibility of the Provincial Government, 
It was suggested by the delegation that a short term solution would 
be to provide additional Probation Officers or Youth Squad to work 
with the Community Centres, 

After considerable discussion it was, 

RECOMMENDED that the delegations be received and the matter be 
referred to the new Council, 

3, Hostels for Single Persons - Pacific 
Hostel and Bridge "Y" 


Council on December 5, 1972, adopted the following recommenda- 
tions contained in the Board of Administration report dated November 
29th, 1972: 

"1, In view of the fact that the lease on Pacific 
Hostel expires on November 30, 1972, that the 
Property and Insurance Division be authorized to 
enter into a lease agreement with the owners of 
Pacific Hostel for a period of six months (from 
December 1, 1972 to May 31, 1973) at the current 
monthly rental of $5,236,97, as outlined in the 
attached letter from the Superivsor of Property 
and Insurance, (Appendix "B") 
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Clause 3 - continued 

2. That this report be referred by Council to the 
Standing Committee on Health and Welfare for 
consideration of Proposals I & II. 

NOTE: The Director of Welfare and Rehabilitation has 

received verbal concurrence from senior officials 
of the Department of Rehabilitation & Social 
Improvement that the Provincial Government will 
continue meeting the costs of operation of Pacific 
Hostel on the same basis as is currently in force." 

In this Board Report the Director of Welfare set out the back- 
ground and history of the Pacific Hostel and the Bridge "Y" and 
advised that there are two options for the continuing operation 
of these facilities. These proposals are as follows: 

" PROPOSAL ONE 

I . BRIDGE Y.W.C.A. 

(a) (i) That the operation of the Bridge Y.W.C.A. be 

continued in the present location. 

(ii) That the number of beds be reduced from 188 to 
120, of which 35 will be for short-term accom- 
modation and 85 for long-term rehabilitation 
program residents. 

Our experience with the Bridge Y.W.C.A. since its opening in 
April, 1971 has demonstrated that the facility is too large. 
The reduction in the number of beds from 188 to 120 will make 
it possible to provide the 85 long-term residents with 
private rooms. Currently, this group is accommodated two to 
a room. The 35 short-term residents would be accommodated 
two to a room. 

(b) That the Building Construction Division of the Depart- 
ment of Permits and Licenses, survey the cost of renovating the 
sub-ground floor of the Bridge Y.W.C.A. to accommodate a number 
of required educational and recreational programs of a rehabil- 
itative nature, as detailed in the attached report of the Dir- 
ector of the Bridge "Y" . (Appendix "A") 

(c) The cost of operation of the Bridge Y.W.C.A. is totally 
reimburseable from the Provincial Government, except for the 
15% which is shared by all municipalities on the basis of pop- 
ulation. The Director of Welfare and Rehabilitation will 
request concurrence of the Provincial Government in meeting the 
higher per diem cost resulting from the proposed reduction in 
the number of beds, and renovation of the sub-ground floor. 

II. PACIFIC HOSTEL 

(a) The present bed capacity is 250. These 250 beds are on 
three open floors with no significant privacy for the residents. 
This has proven to be a handicap and deterrent to effective rehabilit- 
ation. A considerable number of the residents start out on a 
training program or employment while resident in the Pacific 
Hostel. The lack of privacy has serious effect upon their progress 
in training or employment. In addition, acconunodat ing 250 men in 
this building has necessitated a rigid, institutional environment 
in order to maintain control. To provide a better living environ- 
ment and required rehabilitation programs, it will be necessary to 
reduce the bed capacity from 250 to 150. 

In essence, the Pacific Hostel should not be .just a place for a tran- 
sient to spend the night until he moves on; rather, its main emphasis 
should be on providing the kind of living environment and program 
which facilitates getting the single men back into the employment 
stream as quickly as possible. There will, of course, be some 
single employable transient males who require simple hostel accom- 
modation only, and provision needs to be made in Pacific Hostel 
for a small number of these people. 


cont 'd 
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Clause 3 - continued 

It is therefore proposed that the Pacific Hostel continue in operation 
at its present location, and that the Construction and Maintenance 
Division, of the Department of Permits and Licenses, be authorized 
to survey the cost of converting two of the three floors to provide 
a living environment conducive to rehabilitation of those residents 
who are admitted there for that purpose. One floor of the building 
would remain unchanged and would be used as a reception area for 
transients , 

(b) Two additional counsellors (Social Worker I) be hired and 
that the time of the four counsellors be organized to provide 
additional counselling services in the evenings and on weekends. 
The cost of all counsellors' services to be included in the normal 
Hostel Budget, 

(c) The Property and Insurance Division of the Finance 
Department be authorized to negotiate for approval by the Provin- 
cial Government and Council a new five-year lease for the occupancy 
of Pacific Hostel at 535 Homer Street, 

(d) The cost of operation of Pacific Hostel is totally reimbur- 
sable from the Provincial Government except for the 15%, which is 
shared by all municipalities on a population basis. The Director 

of Welfare & Rehabilitation will request the Provincial Government 
to meet the higher per diem costs on the above cost sharing basis. 

PROPOSAL TWO 

I , BRIDGE Y.W,C.A, 

(a) That the Bridge Y,W,C,A, be relocated. 

(b) That the Property & Insurance Department, in consultation 
with the Construction & Maintenance Division of the Department of 
Permits and Licenses be authorized to explore the purchase of a 
suitable building to accommodate 100 young women. This is a reduc- 
tion of bed requirements for young women from 188 to 100. It has 
come to our attention that the Aimer Hotel, located at 610 West 
Cordova is for sale. This eight-storey building may be suitable 
for the proposed new facility for young women, and it is suggested 
that this building be considered. 

(c) That the Construction and Maintenance Division be authorized to 
survey the cost of necessary and suitable alterations to any building 
which they consider suitable as a new facility for young women. 

II . PACIFIC HOSTEL 

(a) That the Property and Insurance Division of the Finance 
Department, be authorized to negotiate a temporary lease for the 
continued occupancy of Pacific Hostel, at 535 Homer Street, for 
the period required to facilitate relocation of the Bridge Y.W.C.A, 

(b) That the operation of Pacific Hostel be moved from 535 
Homer Street to 1390 Granville when vacated by the Bridge Y.W.C.A. 

(c) That the Construction and Maintenance Division of the 
Department of Permits and Licenses, survey the cost of suitable 
alteration of the sub-ground floor at 1390 Granville Street. 

(d) That two additional counsellors (Social Worker I) be hired 
to provide additional counselling services in the evenings and on 
weekends . 

(e) That the Director of Welfare and Rehabilitation seek the 
approval of the Provincial Government for total reimbursement of 
all costs of operation of Pacific Hostel, except for the 15% of 
total costs which are shareable by all municipalities on a popula- 
tion basis." 



cont 'd 
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Clause 3 - continued 

The Director of Welfare and Rehabilitation, Miss C. Herman, 
Executive Director of the Bridge "Y" and Mr. M. C. Colcleugh, Co- 
ordinator of the Single Persons Branch, discussed the foregoing 
proposals with the Committee. Mr. Boyd advised that he has since 
learned that the Aimer Hotel has been sold but other suitable 
facilities would be available. He further advised that he would 
report back to Council on the matter. 

After due consideration it was, 

RECOMMENDED that proposal two set out above be adopted on the 
understanding that the Director of Welfare and Rehabilitation 
obtain in writing from the Provincial Government its concurrence 
as to the continuing costing arrangements of the two facilities 
whereby the City's costs are wholly reimbursed. 

FURTHER RECOMMENDED that the Director of Welfare and Rehabilitation 
report back prior to February 28, 1973 on the amount of time the 
City will need for the approved changes to take place so that this 
period of lease can be negotiated with the owners of Pacific Hostel. 


The meeting adjourned at approximately 11:20 a.m. 



FOR COUNCIL ACTION SEE PAfiE(S),..i. 
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CITY OF VANCOUVER 
INAUGURAL COUNCIL MEETING 


An Inaugural Meeting of the Council of the City of Vancouver 
was held on Wednesday, January 3, 1973, in the Council Chamber at 
approximately 2:00 P.M. 

Mayor-Elect, Arthur Phillips, entered the Chamber accompanied 
by The Honourable Mr. Justice Angelo E. Branca of the Court of Appeal 
of British Columbia, and The Reverend R.A. Burrows. 


ADMINISTRATION OF OATHS 


The Honourable Mr. Justice Branca administered the Oath of 
Office to Mayor-Elect Arthur Phillips. 

The Honourable Mr. Justice Branca administered the Oath of 
Office to the following Aldermen-Elect: 


Fritz K. Bowers 
William C. Gibson 
Michael F. Harcourt 
Walter G. Hardwick 
Marianne Elizabeth Linnell 


Darlene R. Marzari 
Geoffrey Massey 
Setty Pendakur 
Harry Rankin 
John Jack Volrich 


ROLL CALL 


The Council was called to order and the City Clerk called 
the Roll . 


INVOCATION 


The Reverend R.A. Burrows gave the Invocation Prayer which is 
quoted hereunder: 

"A wise man long ago said 'hate evil, and love good, and » 
establish .justice within the City'. A wise man not so long 
ago said '.justice is love distributed'. 

By the choice of those who live within this city you have 
been chosen to carry responsibilities for them which help to 
establish a fairer distribution of life's good things to all 
parts of our community. Responsible public leaders for 
thousands of years have seen their responsibility to people 
to be a part of their responsibility to God. The duties to 
which you have been elected will require in each quantities 
of compassion, courage, clear heads and integrity. These 
are among the gifts of God. Let us pray. 

Oh God, Our Father, we pray that you will save this moment 
from being merely a gesture to custom or convention; we ask 
your blessing on all of the people of this City and especially 
now on the members of this governing Council; grant that they 
may see issues clearly before crisis clouds them over; that 
they may always say what they mean and mean what they say; 
that in all their efforts people will be more important than 
things; and that they may sec themselves not as rulers but 
as servants; give them courage to face all their responsibility 
with humility; to learn from their mistakes and, knowing that 
criticism will come, help them to pick from it what is helpful 
and to forget what is un.just. Grant, Father, that they may 
serve the people of this City with the best they have to give; 
we ask it in Your Name, AMEN". 
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Inaugural Council, January 3, 1973 
INAUGURAL ADDRESS 


Mayor Phillips presented his Inaugural Address, expressing 
appreciation to past members of Council and others who rendered 
service to the City of Vancouver, and referred to various policy 
matters, setting out recommendations, many of which are given effect 
to by motions referred to later in these proceedings. 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Pendakur, 

THAT the Inaugural Address of the Mayor be received. 

- CARRIED 

STANDING COMMITTEES 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT the following Standing Committees be established: 

Finance and Administration - 

Chairman Alderman F. Bowers 
Vice-Chairman Alderman Wm. Gibson 

Other members Aldermen M. Harcourt and J. Volrich 

Social Services - 

Chairman Alderman H. Rankin 
Vice-chairman Alderman D. Marzari 

Other members Aldermen W.G. Hardwick and M.E. Linnell 

Civic Development - 

Chairman Alderman W.G. Hardwick 
Vice-chairman Alderman G. Massey 

Other members Aldermen F. Bowers and S. Pendakur 

Community Development - 

Chairman Alderman J. Volrich 

Vice-chairman Alderman M. Harcourt 

Other members Aldermen D. Marzari and H. Rankin 

Environment - 

Chairman Alderman M.E. Linnell 

Vice-chairman Alderman S. Pendakur 

Other members Aldermen Wm. Gibson and G. Massey 

FURTHER THAT the Standing Committees meet on Thursday afternoons 
and Thursday evenings at the discretion of Committee Chairmen and 
the proposal that the Aldermen may, at their own discretion, serve 
,'on a third Standing Committee, be given further consideration at a 
later date. 

- CARRIED 

APPOINTMENTS TO GREATER VANCOUVER REGIONAL DISTRICT 

MOVED by Aid. Rankin, 
SECONDED by Aid. Hardwick, 

THAT the appointees to the Greater Vancouver Regional District 

be : 

REPRESENTATIVE VOTES 

Mayor A. Phillips ^ 5 

Alderman W.G. Hardwick 4 

Alderman M.E. Linnell 4 

Alderman G. Massey 4 

Alderman H. Rankin 4 

AND FURTHER THAT Alderman Hardwick 's name be put forward as a 
member of the Executive on the Greater Vancouver Regional District: 

AND FURTHER THAT the matter of naming alternate representatives 
be considered at the next regular meeting of Council. 

- CARRIED 


Inaugural Council, January 3, 1973 


3 


DEPUTY MAYORS: 1973 


MOVED by Aid. Pendakur, 
SECONDED by Aid. Bowers, 

THAT the Mayor's proposal with respect to each Deputy Mayor 
being appointed for a period of one month be approved, and the 
order of appointment for Deputy Mayors, for 1973, be the following: 


January 

February 

March 

April 

May 

June 

July 

August 

September 

October 

November 

December 


Alderman 
Alderman 
Alderman 
Alderman 
Alderman 
Alderman 
Aldei+man 
Alderman 
Alderman 
Alderman 
Alderman 
Alderman 


M.E. Linnell 
H. Rankin ^ 
J. Volrich 

F . Bowers 
Wm. Gibson 4^ 
S. Pendakur 
D. Marzari 
M. Harcourt 

G. Massey 
W.G. Hardwick 
M.E. Linnell 

H. Rankin 


AMENDED 

SEE PAGE. 


- CARRIED 


PARK BOARD AND SCHOOL BOARD: REPRESENTATION 


MOVED by Aid. Linnell, 
SECONDED by Aid. Rankin, 

THAT in accordance with recommendations made by the Mayor in 
his Inaugural Address, the Chairman, or with the approval of the 
Chairman, the Vice-Chairman of the Environment Committee attend all 
Park Board meetings as a representative of the Council and further 
that the Park Board be invited to ask one of its Members to attend 
meetings of the Environment Committee; 

FURTHER THAT Alderman Bowers be asked to act as the link 
between Council and the School Board and to advise the City Council 
in about six months as to whether any formal links should be made 
and what they might be. 


CARRIED 


CIVIC CHAPLAINS: 1973 


MOVED by Aid. Volrich, 
SECONDED by Aid. Pendakur, 

THAT it be the policy to invite Ministers from different faiths 
to act as Civic Chaplain on a rotating basis and the Mayor's 
recommendation that the Reverend R.A. Burrows be appointed Civic 
Chaplain for the first three months of 1973 be approved. 


CARRIED 


INFORMATION BOOTH 


MOVED by Aid. Massey, 
SECONDED by Aid. Marzari, 

THAT the Mayor's proposal that an information booth be 
established in the main lobby of the City Hall be approved, and 
the details of staffing, cost, etc., be referred to the next 
regular meeting of Council for further consideration, 

- CARRIED 

APPOINTMENT: SPECIAL ASSISTANT TO THE MAYOR 


MOVED by Aid. Gibson, 
SECONDED by Aid. Harcourt, 

THAT the Council approve of the appointment of Gordon Campbell 
to the position of Special Assistant to the Mayor and the details 
relating to the position, be referred to the next regular meeting 
of Council. 

- CARRIED 
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SPECIAL COMMITTEES: 1973 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Volrich, 

THAT the Council approve the appointment of Special Committees, 
as set out below and as referred to in the Mayor's Inaugural Address: 

Skid Road Housing - Alderman M. Harcourt, Chairman and 
Alderman D. Marzari, with power to add. 

Waterfront: Main Street to Stanley Park - 

Alderman S. Pendakur, Chairman and Alderman 
G. Massey, with power to add. 

Special Committee on False Creek - 

Alderman W.G. Hardwick, Chairman with power to add. 

- CARRIED UNANIMOUSLY 

1973 COUNCIL MEETINGS 

MOVED by Aid. Rankin, 
SECONDED by Aid. Linnell, 

THAT the regular Council meetings for the year 1973 be held on 
Tuesdays on the following dates, commencing at 2 p.m. and, after a 
declared recess for the purpose, to continue at 7:30 p.m. for 
completion of Council business if and when necessary; it being 
understood, however, all regular Council delegations will be arranged 
for the evening meetings at the 7:30 hour: 


MONTH DAY (Tuesday) 

January 9 

16 
23 


February 6 

13 
20 

27 

-March 6 

13 
20 

27 

April 3 

10 
17 


May 1 

8 
15 

29 

Juno 5 

12 
19 
26 

July 3 

17 
31 


(skip .30) 


(skip 24) 


(skiD 22) 


(skip 10) 
(skip 24) 


August (skip 7) 

14 

(skip 21) 

28 


cent 'd 
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1973 COUNCIL MEETINGS (cont'd) 


September 


October 


NovembGr 


December 


11 
18 
25 


16 
23 
30 


20 
27 

k 
11 
18 


(skip k) 


(skip 9) 


(skip 13) 


(skip Christmas weok) 


- CARRIED 

OTHER BUSINESS 

Local Initiatives Program: 
1972-1973 

The Board of Administration submitted the following reports 
under dates of December 28, 1972 and January 2, 1973, respectively: 
December 28, 1972 

' The City Engineer reports as follows: 

"Late in 1972, Council considered a variety of projects for 
submission under the Local Initiatives Program, attached priorities 
to the various projects, and authorized forwarding of applications 
to the Federal Government. In order to conform to the requirements 
of the program, certain small projects were combined and large pro- 
jects split up for the purpose of the application. 

The local Canada Manpower Center has informed the City that 9 
projects have been approved as follows: 


Proj. City Title 
No. Pri- 
ority 


Total Federal City % No. of 
Cost Share Share Total Jobs 


Museum 

Photograph & Catalogue $31,872 $21,294 
Museum Material 

Library 

Library Accessibility $23,444 $18,252 
Archives 


12 


14 


22 


Archives Materials 

Advance Planning & 
Research 


$26,977 $24,336 


$10,578 33 7 

$ 5,192 22 6 
$ 2,641 10 8 


Planning Information $34,047 $21,294 $12,753 37 7 


Parks & Public 
Recreation 

"Project Van Fit" 


$48,672 $48,672 


16 
cont 'd 
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Local Initiatives Program: 
1972-1973 (cont'd) 

25 1 "Project Eco-Ed" $ 9,126 $ 9,126 - - 3 

Welfare & 
Rehabilitation 

26 1 Home Visits Program $34,759 $24,336 $10,423 30 8 

Engineering 

31 1 Wheelchair Ramps $22,570 $ 7,605 $14,965 66 5 

Electrical & Traffic 

32 1 Traffic Information $55,693 $44,811 $10,882 19.5 23 


!=;2R7,lf>n <;7iq,77f^ <;<^7.41A ^"^ 


Descriptions of the various projects arc att.ichod.* 

The Local Initiatives Program covers the. period December 1, 
1972 - M.iv 71, 1 'T. One tnnnch oT the total project period has nl- 
ready passed, anu hiring the necessary atafC will cause further delay 


If the projects are to proceed, the earlic'st possible Council 
approval is desirable. However, Council approval now would require 
that these nine project?, be considered separately from other City L.I. P. 
projects still under review by the Federal Government. 

The Manpower office has advised us that further approvals will 
be announced in the near future. If all the City's applications 
were approved, the total cost to the City for non-capital projects 
would be about $625,000. (The City share for capital works is already 
provided in Five-Year Plan funds.) The total City share of the 
nine projects approved to date by the Federal Government is 
$67,434. 

The nine projects approved to date were all designated as 
priority 1 by Council. The City share of these nine projects 
($67,434) is 23% of their total cost. The nine projects together 
represent 11% of the total possible City share under the LIP program 
if all non-capital projects wore approved by the Federal Government. The 
earliest possible start on these projects seems highly desirable 
in view of the priorities set, and the relatively low City share. 

The City Engineer RECOMMENDS that: 

1) Council approve the projects listed above under the Local Ini- 
tiatives Program, and authorize the several Department Heads 
to proceed in accordance with normal personnel, payroll, pur- 
chasing, ftc, procedures; 

2) Council authorize the expenditure of funds for the various 
projects up to the City shares listed above, in advance of 
budget; 

3) the City Engineer or Deputy City Engineer be authorized to 

sign contracts with the Government of Canada for these projects." 

Your Board RECOMMENDS the foregoing recommendations of the City 
Engineer be adopted.' 


* (attachments to the report are on 
file in the City Clerk's Office) 
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Local Initiatives Program: 
1972-1973 (cont 'd) 


January 2, 1973 

'The City Engineer reports as follows: 

"Late last veeli, after oui' report of December 28 vas prepared, 
two additional projects were approved by the Federal Government. 
These projects arc as follov-'s: 

Froj . City Title Total Federal City % No. of 

No. Pri- Cost Share Share Total Jobs 

ority 

Social Planning/ 

Con;nTi.inity Develop- 
ment 


9 1 Arts and Music 

$127,936 

$127,764 

$ 172 


42 

Board of Parks & 
Public Recreation 





19 1 Park and Street 
Landscaping 

$357,706 

$182,520 

$175,186 

49 

60 

Subtotals 

$485,642 

$310,284 

$175,358 

36 


9 projects described in 
original report 

$287,160 

$219,726 

$ 67,434 

23 


GRAND TOTAL 

$772,802 

$530,010 

$2^4.2,792 

31 
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Verbal approval has been received from Ottawa sources for 
project no. 9. This is a continuation of a 1971-1972 LIP project 
to commission works of art for public buildings and outdoor decoration 
as well as to provide musical performances, mostly out-of-doors. 

Project No. 19 has been officially approved by the local Canada 
Manpower center. It involves the construction of 5 miles of bicycle 
trail in Stanley Park, 1% miles of walking trails and landscaping in 
the Champlain Heights park sites, the planting of ornamental trees 
and shrubs in Van Dusen Gardens, the clearing and grading of a new 
golf course site in the southeast sector, as well as clearing, grading 
and tree planting at five local parks. 

The City's share of the 9 projects described in the December 28 
report is $67,434. The additional 2 projects listed above will 
require a City share of $175,358 for a total of $292,792. All were 
originally rated as priority one by the previous Council. 

The above projects should be considered with the 9 previously 
reported. The same recoinmendations are applicable." 

Your Board REC0>2-IENDS approval of the foregoing report of the 
City Engineer, based on the recornr.endations contained In the Board 
report dated December 28, which deals with the 9 other LIP projects. ' 

MOVED by Aid, Linnell, 
SECONDED by Aid. Bowers, 

THAT the recommendations of the Board ol Administration 
contained in the foregoing reports dated December 2S, 1972 and 
January 2, 1973, on the subject of Local Initiatives Program - 
1972 and 1973, be approved, 

- CARRIED 


The Council adjourned at approximately 2:45 p,m. 


The foregoing are Minutes of the Inaugural Council meeting 
dated January 3, 1973, adopted on January 9, 1973. 



CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 
JANUARY 9, 1973 

A Regular meeting of the Council of the City of Vancouver was 
held on Tuesday, January 9, 1973, in the Council Chamber at 
approximately 2:00 p.m. 

PRESENT : Mayor Phillips 

Aldermen Bowers, Gibson, Harcourt, Hardwick, 
Linnell, Marzari, Massey, Rankin 
and Volrich 

ABSENT : Alderman Pendakur 

CLERK TO THE COUNCIL: R. Thompson 


PRAYER The proceedings in the Council Chamber were opened with 

prayer . 

'IN CAMERA' MEETING 

The Council agreed to an 'In Camera' meeting later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT the Minutes of the Final meeting of the 1972 Council, 
dated January 3, 1973, be adopted. 

- CARRIED 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Rankin, 

THAT the Minutes of the Inaugural Council meeting, dated 
January 3, 1973, be adopted. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Linnell, 
SECONDED by Aid. Hardwick, 

THAT the Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED 

UNFINISHED BUSINESS 

1 , Information Booth 

At the meeting on January 3, 1973, the Council directed as 
follows : 

"THAT the Mayor's proposal that an information booth be 
established in the main lobby of the City Hall be approved, 
and the details of staffing, costs, etc., be referred to 
the next regular meeting of Council for further consideration" 

MOVED by Aid. Massey, 

THAT the City Council appropriate $2,500 for the construction 
of an information booth to be located in the lobby of the City Hall 


cont 'd . 



Regular Council, January 9, 1973 2 

UNFINISHED BUSINESS (cont'd) 

Information Booth (cont'd) 

THAT the Assistant Director, Construction and Maintenance, 
be instructed to arrange for the construction of this booth and 
for services to be supplied to it; 

THAT the matter of staffing of this booth be referred to the 
Mayor's Office; and, 

FURTHER THAT the funds be approved in advance of the 1973 
Budget. 

- CARRIED 

2. Vancouver Centre: 

650 West Georgia Street 

MOVED by Aid .Hardwick , 

THAT the Board of Administration report dated December 14, 1972, 
and the communication from the Vancouver City Planning Commission 
dated December 18, 1972, in respect of the proposed Vancouver 
Centre development, 650 West Georgia Street, be referred to the 
Standing Committee on Civic Development for report. 

- CARRIED 

^. Administrative Changes - Department of Permits 

and Licenses and Department of Planning and 

Civic Development 
Clerical Services - Department of Permits 

and Licenses 
Two Reports 


MOVED by Aid. Rankin, 

THAT, pursuant to request from the Municipal and Regional 
Employees Union, consideration of the following Board of Adminis- 
tration reports be deferred pending receipt by the Union of a 
further report relating to the License Inspection Division: 

Administrative Changes - Department of Permits and 
Licenses and Department of Planning and Civic 
Development 

Clerical Services - Department of Permits and Licenses 

- CARRIED 

COMMUNICATIONS OR PETITIONS 

1 . Congratulatory Telegram 

MOVED by Aid. Linnell, 

THAT the telegram of congratulations addressed to the members 
of the City Council from the Honourable Ron Basford, Minister of 
State for Urban Affairs, be received. 

- CARRIED 

2 . Appointments to Boards and Commissior^s , etc. - 1973 

The Mayor submitted a report regarding appointments to Boards 
and Commissions, etc. for 1973 and after proposing certain changes 
therein, it was, 

MOVED by Aid. Rankin, 

THAT the following appointments proposed by the Mayor to 
Boards and Commissions, etc, be approved: 

- CARRIED 
cont 'd . . . 
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COMMUNICATIONS OR PETITIONS (cont'd ) 

Appointments to Boards and 
Commissions, etc. - 1973 (cont'd) 


Vancouver Athletic Commission 
Vancouver Civic Auditorium Board 
Vancouver City Planning Commission 


Vancouver Civil Defence Board 
Vancouver Detoxification Centre 

Society 
Downtown Parking Corporation 
Greater Vancouver Visitors and 

Convention Bureau 
Vancouver Public Library Board 
Lower Mainland Municipal Association 
Metropolitan Board of Health of 

Greater Vancouver 


Official Traffic Commission 

Pacific National Exhibition 
Advisory Directors 

Pacific National Exhibition Executive 

(Special Council Representative) 
Remembrance Day Committee 

Vehicles-f or-Hire Board 


Alderman Volrich 
Alderman Bowers 
Alderman Pendakur 
(Alternate - 

Alderman Marzari) 
Mayor Phillips 

Alderman Harcourt 
Alderman Massey 

Alderman Volrich 
Alderman Gibson 
Alderman Harcourt 

Alderman Gibson 
(Alternate - 

Alderman Marzari) 
Alderman Marzari 
Alderman Rankin 

The Whole Council 


Alderman Linnell 
former Alderman Halford 

D. Wilson 
Alderman Rankin 


MOVED by Aid. Rankin, 

THAT the City Clerk and the Corporation Counsel report on the 
advisability of merging the responsibilities of the Official Traffic 
Commission and the Vehicles-f or-Hire Board into one appropriate body, 

- CARRIED 

3. Appointments to the Greater Vancouver 
Regional District 

The Mayor reported as follows: 

"At the January 3rd Inaugural Council meeting twenty-one votes 
were allotted amongst the five Council appointees to the 
Greater Vancouver Regional District. However, it has been 
noted that the City of Vancouver is entitled to twenty-two 
votes and I therefore wish to recommend that the additional 
vote be assigned to Alderman Hardwick, thus entitling him 
to five votes instead of the four previously approved. 

I also wish to recommend the following Alternates for the 
Regional District appointments: 


for Mayor Phillips 
for Alderman Hardwick 
for Alderman Linnell 
for Alderman Massey 
for Alderman Rankin 


Alderman Harcourt 
Alderman Marzari 
Alderman Bowers 
Alderman Pendakur 
Alderman Volrich" 


MOVED by Aid. Hardwick 

THAT the foregoing recommendations of the Mayor be approved 


- CARRIED 
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COMMUNICATIONS OR PETITIONS (cont'd) 

4. Procedure By-law and 
Standing Committee Items 

A memorandum was received from the City Clerk advising that 
Section 66 of the Amending Procedure By-law No. 4611 provides as 
follows : 

"The Committee shall consider and report on only 
those matters which have first been specifically 
referred to it by Council, the Chairman signing 
the report and raising the matter before Council." 

It is pointed out the matter is submitted to Council for 
consideration as it may be the desire to give the Standing 
Committees greater latitude in respect of subjects to be considered. 

MOVED by Aid. Rankin, 

THAT Section 66, as now worded in the Procedure By-law, be 
deleted and the required amending By-law be submitted. 

- CARRIED 

MOVED by Aid. Volrich, 

THAT a Special Committee be appointed by the Mayor to consider 
and report on changes to the Procedure By-law. 

(amend ed) 

MOVED by Aid. Bowers, in amendment. 

THAT the words in the motion of Alderman Volrich 'a Special 
Committee be appointed by the Mayor' be struck and the following 
inserted in lieu thereof: 

"the Standing Committee on Finance and Administration 
be instructed" 

- CARRIED 

The motion, as amended and reading as follows, was put and 
CARRIED; 

"THAT the Standing Committee on Finance and Administration 
be instructed to consider and report on changes to the 
Procedure By-law". 

5. Location of #1 Firehall 

MOVED by Aid. Linnell, 

THAT the communications from the School Board and Strathcona 
Services Team be deferred for consideration under 'motions' later 
this day when the #1 Firehall subject will be discussed, (see pages 
18 and 19) 

- CARRIED 

6 . Bombing of Vietnam 

A communication dated December 21, 1972, was noted from the 
Canadian Peace Congress requesting a motion of support to the 
Mayors and Administrative Committees of the Democratic Republic 
of Vietnam, urging president Nixon to end the bombing of Vietnam. 


cont 'd . 
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COMMUNICATIONS OR PETITIONS (cont 'd) 
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Bombing of Vietnam (cont'd ) 

MOVED by Aid. Rankin, 

THAT WHEREAS having received the appeal from 37 Mayors of 
cities in the Democratic Republic of Vietnam asking us to join 
with them in the demand for an end to the bombing of North Vietnam; 

THEREFORE BE IT RESOLVED THAT Vancouver City Council join 
with the Parliament of Canada in expressing its grave concern over 
the saturation bombing by the United States Air Force of the 
cities of the Democratic Republic of Vietnam which can only be 
described as barbarous and which has only added more death and 
destruction in a war that cannot be resolved by military means; 

FURTHER, THAT we urge that negotiations between the United 
States and the Democratic Republic of Vietnam continue on the 
basis of the agreement reported arrived at in October and that 
they continue until full agreement is reached without any further 
escalation of the war, including the cessation of U.S. bombings 
in any part of Indo China; 

AND BE IT FURTHER RESOLVED THAT copies of this resolution be 
forwarded to the Parliament of Canada, to the Congress and Senate 
of the United States and to the two parties at the Paris peace talks. 

(amend ed) 

MOVED by Aid. Hardwick, in amendment, 

THAT the WHEREAS paragraph of the motion of Alderman Rankin 
be deleted. 

- CARRIED 

A recorded vote was requested on the motion of Alderman Rankin, as 
amended . The record, therefore, is as follows: 

FOR THE MOTION AGAINST THE MOTION 

Alderman Bowers 
Alderman Marzari 
Alderman Massey 
Alderman Linnell 
Alderman Hardwick 

Alderman Gibson NIL 
Mayor Phillips 
Alderman Rankin 
Alderman Harcourt 
Alderman Volrich 

The motion of Alderman Rankin, as amended, was declared CARRIED 
UNANIMOUSLY. 

MOVED by Aid. Hardwick, 

THAT the communication from the Canadian Peace Congress be 
received . 

- CARRIED 

7 . Welfare Rates 

A request was received from the Unemployed Citizens ' Welfare 
Improvement Council that a delegation be heard at the Council 
meeting on January 16th regarding welfare rates. 

MOVED by Aid. Rankin, 

THAT the delegation be heard but at an appropriate meeting 
of the Standing Committee on Social Services, the date to be 
determined by the Chairman. 


- CARRIED 
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COMMUNICATIONS OR PETITIONS (cont'd) 
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8. Travel Expenses to Sacramento for Certain 
Personnel re Youth Problems (Social 
Planning Department) 


The Chairman of the Social Services Committee submitted the 
following report: 


"On October 17th, 1972, Council approved resolutions concerning 
some proposed ways of dealing with Serious Youth Problems in 
Vancouver. 

Mr. Purdy, Social Planner, the official responsible for these 
matters, has corresponded with Mr. George Howard, Acting Head 
of Research, Department of Youth Authority, California, concerning 
both the Spring Street Evaluation Research and Council's resolutions, 

The California Youth Authority is responsible for developing and 
assessing youth services throughout California. They have been 
developing planning approaches, community treatment programs and 
evaluation research models, such as the Offender Data File Project, 
the Probation Subsidy Model and Evaluation of Community - Located 
Treatment for Delinquents. 

A personal exchange of information concerning these matters is 
timely and advantageous, in particular, to discuss the type of 
information sharing California employs and how they assure 
confidentiality and constitutionally guaranteed civil liberties. 

Anticipated travel expenses for Messrs. Purdy and Robertson are: 

Economy Air Travel ® $130.00 x 2 = $260.00 

Acconunodation <i> $15.00/night x 2 nights x 2 = $ 60.00 

Per Diem @ $10.00/day x 2 x 2 = $ 40.00 

Land Travel @ $10.00/day x 2 days x 2 = $ 40.00 

ESTIMATED TOTAL- COST : $400.00 


The trip is planned for early January, 1973. 

Therefore it is recommended that Council approve funds in the 
amount of $400.00 for travel expenses to Sacramento, California 
for Messrs. Purdy and Robertson." 

MOVED by Aid. Rankin, 

THAT the foregoing recommendation be approved. 


- CARRIED 


9. Joint Water and Sewer Committee and 
Park Committee: Greater Vancouver 
Regional District 

The following communication was received from the Mayor: 

"I wish to recommend appointments to Greater Vancouver 
Regional District committees, as follows: 

Joint Water and Sewer Committee - Alderman Bowers 
Park Committee - Alderman Gibson" 

MOVED by Aid. Linnell, 

THAT the foregoing recommendation of the Mayor be approved. 


- CARRIED 
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COMMUNICATIONS OR PETITIONS (cont'd) 

10. Deputy Mayors: 1973 
Change 

The Mayor reported as follows: 

"Further to my proposal approved by Council at the last meeting 
I wish to recommend that the order of appointments of Deputy 
Mayor insofar as Aldermen Rankin and Gibson are concerned be 
switched thus appointing Alderman Gibson as Deputy for the 
month of February and Alderman Rankin for month of May. Both 
Aldermen have concurred." 

MOVED by Aid. Rankin, 

THAT the foregoing recommendation of change regarding the 
Deputy Mayor schedule be approved. 

- CARRIED 

BOARD OF ADMINISTRATION AND OTHER REPORTS 

A. Board of Administration, 
GENERAL REPORT, 
January 5, 1973 

WORKS AND UTILITY MATTERS 

Steps - Encroachment at 1133 West 
Hastings St. (Commonwealth Holiday 
Inns of Canada Ltd.) - Clause 2 

MOVED by Alderman Gibson, 

THAT this clause be referred back to the Board of Administra- 
tion for further report, and report in general on the matter of 
public liability in respect of such encroachments, and payment 
to the City in such cases . 

- CARRIED 

Balance of Works and 
Utility Matters 

MOVED by Alderman Linnell, 

THAT Clauses 1, 3,4 and 5 of this Board of Administration 
report (works and Utility Matters) be approved. 

- CARRIED 

BUILDING AND PLANNING MATTERS 

(i) West End Guidelines and 

D.P. #60788 (1716 Pendrell St.) 
Clause 2 


In connection with this clause, it was noted that a 
delegation request had been received from the applicant. 

MOVED by Alderman Hardwick, 

THAT the delegation request be granted; however, the applicant 
be informed df the Public Hearing; 


FURTHER, that this clause be deferred in the meantime. 

- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 
BUILDING AND PLANNING MATTERS (continued) 
(ii) West End Rezoning 

The Mayor directed that a Report Reference be arranged for 
Members of Council in respect of the West End public hearing, to 
acquaint the Members of Council with the rezoning proposals, and this 
Report Reference be given at the next Regular Council meeting. 

Rezoning: S/S 900 Block 
West 13th Avenue 
(Clause 4) 


In respect of this clause, a letter was received under 
date of January 5, 1973, from Mr. Gordon Gemmill, on behalf of 
property owners, pointing out it is acceptable to have this 
rezoning application deferred for a period of four months, which is 
proposed by the Technical Planning Board 

MOVED by Alderman Hardwick, 

THAT this clause be adopted. 

- CARRIED. 

Rezoning: N/S 2300 Block 
West 10th Avenue (Clause 5) 

In connection with this clause, it was noted that the 
applicant, Mr. G. Gemmill on behalf of property owners, 
wishes to appear as a delegation, and therefore the matter was 
deferred accordingly. 

Alteration to Service Station and 
Installation of Car Wash (2786 West 
16th Ave. - Shell Canada Ltd.) 
Clause 6 


A letter, under date of January 9, 1973, was noted from 
Shell Canada Ltd., clarifying its position as applicant and 
requesting an opportunity of making representations to Council 
if the Council is considering refusing the application, or if 
others are opposing the development. 

It was agreed that a delegation from the company be heard, 
and the clause deferred accordingly. 

Balance of Building and Planning Matters 

MOVED by Alderman Linnell, 

THAT Clauses 1 and 3 of this Board of Administration report 
(Building and Planning Matters) be approved. 

- CARRIED. 

FINANCE MATTERS 

Jericho Hill School - Additional Staff 

MOVED by Alderman Harcourt, 

THAT this report of the Board of Administration (Finance 
Matters) be adopted. 


- CARRIED. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 


B. PERSONNEL MATTERS, 
Supplementary Report 

MOVED by Alderman Hardwick, 

THAT the Board of Administration report (Personnel Matters), 
dated January 5, 1973, be approved. 

- CARRIED. 

C. PROPERTY MATTERS 

MOVED by Alderman Hardwick, 

THAT the report of the Board of Administration (Property 
Matters), dated January 5, 1973, be approved. 

- CARRIED. 

D. Variety Clubs International 

- Grant re Queen Elizabeth Theatre 

Under date of January 5, 1973, the Board of Administration 
submitted the following report of the City Clerk, for considera- 
tion: 

"A letter dated November 22nd, 1972 was received from the 
Variety Clubs International requesting a grant equal to the amount 
of the rental of the Queen Elizabeth Theatre in connection with the 
Organization's annual Telethon in aid of handicapped children. 

Council approved a grant of $2,650 last year for this same 
purpose. It should be noted, the Theatre Manager and Members of 
the Civic Auditorium Board have met representatives of the Club 
to eliminate some of the problems of the past and special precautions 
are being taken involving City Police and the Teamsters' Joint 
Council to prevent incidents." 

MOVED by Alderman Hardwick, 

THAT this matter be referred to the Finance and Administration 
Committee for consideration when grants are under review, on the 
understanding, however, that there will be consultation with the 
Social Services Committee in respect of the matter. 

- CARRIED. 

E . Hiring Preference - Permanent 
Employees ; Museum/Planetarium 

The Board of Administration, under date of January 5, 1973, 
submitted the following report: 


'The Director of Personnel Services reports as follows: 

"I have been approached by the Municipal and Regional Employees' 
Onion with a request to give priority to permanent employees of 
the Museum/Planetarium, who prefer to work for the City of 
Vancouver, whenever they apply for positions with the City after 
January 1st, 1973. 

Following discussions with the Business Manager of the Onion, 
agreement was reached on the practices to be followed. 


(continued) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 

Hiring Preference - Permanent 
Employees: Museum/Planetarium 
(continued) 

Recommended that during the period from January 1, 1973 to 
December 31, 1974 applications for employment with the City of 
Vancouver, the Board of Parks and Public Recreation and civilian 
positions under the Board of Police Commissioners, received from 
permanent employees of the Museum/Planetarium, who on December 31st, 
1972 were permanent employees of the City of Vancouver, be given 
equal consideration to that given to applications from permanent 
employees of the City, the Board of Parks and Public Recreation, 
and non-uniformed staff under the Board of Police Commissioners." 


YOUR BOARD 

RECOMMENDS that the foregoing recommendation of the Director of 
Personnel Services be adopted. 

MOVED by Alderman Rankin, 

THAT the recommendation of the Board of Administration, 
contained in the aforementioned report, be approved. 

- CARRIED. 

F. Social Allowance Program: 
Clothing Overages 

The Board of Administration, under date of January 5, 1973, 
submitted the following report: 


•The (Director of Welfare and Rehabilitation reports as follows: 

"At present there is no Provincial Government policy on the 
amount of clothing overage that can be provided to a social 
allowance recipient. The only governing factor is need. The 
amount provided to meet the clothing need is at the discretion 
of the municipal administrator. 

For the past several years, it has been assumed that in most 
instances a social allowance recipient should be able to meet 
clothing requirements out of the monthly social allowance and 
only in special circumstances would a clothing overage be 
required. In reality, the basic social allowance is insufficient 
to cover basic necessities other tham clothing and as a result 
all recipients request clothing grants. It has been a policy 
of the City of Vancouver to grant a maximum of $50,00 per year 
per person for clothing. This amount is unrealistic in relation 
to basic clothing requirements and has produced numerous 
complaints and appeals. 

For example - 

(i) a single person (male or female) could be granted 
a maximum of $50,00 per year for clothing; 

(ii) a mother with two children (age 6 years and 16 years) 
could be granted $50,00 x 5 = $90.00 plus a $15.00 
per year for child extra provincial clothing grant, 
for a total of $90.00 + $50.00 = $120,00, 

In March of 1972 a committee of City Council presented to the 
former Minister of Rehabilitation and Social Improvement a 
proposal for a New Social Allowance Rate Schedule based on up- 
to-date living costs. Included in this proposal was a monthly 
clothing allowance based on the ages of dependent children. 
The City of Vancouver proposal was not accepted by the previous 
government, and the present government has announced publicly 
not to expect any immediate changes in the Social Allowance Rates. 
As a result of this announcement, it is essential that we 
immediately change our current clothing overage policy. 


(continued) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 


Social Allowance Program: 
Clothing Overages (continued) 

On December 1972, we wrote to the Arisistant Deputy Minister 

of Rehabilitation and Social Iraprovemont , providing a detailed 
outline of our proposed arrangement for hnndlinR clothing 
overages. Attached hereto (Appendix "A") is a copy of lotter 
from Mr. Sadler advising that The Honourable N. Levi concurs 
with our proposal. 

* Attached hereto (Appendix "B") is a copy of the updated clothing 
schedule, prepared by our Nutritionist in consultation with a 
number of mothers on social allowance. 


The proposed new policy and procedures that have been approved 
by The Honourable Minister are outlined belowj 

- every social allowance recipient in the City of 
Vancouver will be entitled to an annual clothing 
credit, as per the attached schedule (Appendix "B")s 

- the social allowance recipient will be required to 
apply in writing, on a simple prescribed form, for 
a clothing grant; 

- a clothing grant will be provided only on the basis 
of need and establishment of the fact that the 
recipient cannot meet the need from his social 
allowance or other resources; 

- the local office financial aid worker may authorize 
clothing grants within the limits of the attached 
schedule (Appendix "B"), and in accord with the 
following criteria: 

(i) A maximxim of one quarter of the annual 
group clothing credit may be authorized 
by the local office financial aid worker 
in each quarter. 

(ii) In exceptional circiunstances , an amount 

greater than one quarter of the group issue, 
but not exceeding the full annual credit, 
may be authorized in the queirter concerned 
by the local financial aid supervisor, 

(iii) A group clothing credit unused in the first 
quarter may be transferred to the second 
quarter, and the total amount for the first 
and second quarters may be authorized by the 
local financial aid worker. The same policy 
will apply for transfer of quarter one and 
two to three; and one, two and three to quarter 
four. 

(iv) A group clothing credit, total or partial, 
unused at the end of the fourth quarter may 
not be transferred to the following year. 

(v) In rare circumstances, where the group clothing 
credit is insufficient to meet basic clothing 
requirements (e.g. clothing destroyed by fire, 
etc.), the Director may approve an extra 
clothing grant. 

Outlined below are three examples of clothing grants for 
different sized groups: 

Group Size Current Policy New Policy 


1. One Adult S 30.00 $ 156.00 

2. Mother 30.00 156.00 

1 Child - 6 45.00 102.00 

1 Child - 13 45.00 169.00 

$120.00 « 427.00 


(continued 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 

Social Allowance Program: 
Clothing Overages (continued) 

Group Size Current Policy New Policy 

3. 


Mother 


S 

30.00 

s 

156.00 

Father 



30.00 


156.00 

1 Child 

- 5 


45.00 


102.00 

1 Child 

- 8 


45.00 


102.00 

1 Child 

- 15 


45.00 


169.00 



S 

195.00 

s 

685.00 


The above advantages of this new arrangement are many. 

1) It will provide additional required social allowance 
funds to recipients in an orderly manner, based on a 
current survey of basic clothing requirements and costs. 

2) All staff and recipients will know how much money is 
available (per month and per year) to meet basic 
clothing requirements for those recipients who have 
no other resources. 

3) It will provide for consistency throughout the 
Department. 

4) It will place the authority (in the majority of 
instances) in the hands of the local office finsmcial 
aid worker. 

5) It will provide sm up-to-date basic clothing require- 
ment rate which can be revised periodically relevant 
to changes in cost of living index. 

At January 1st, 1973 our caseload was approximately 18,000 
broken down as follows :- 

Single Men Unemployable - 3»200 

Single Men Employable - 3,300 

Single Women Unemployable - 2,850 

Single Women Employable - 1,200 

Married Unemployable - 4,400 

Married Employable - 1,300 

In Nursing Homes and Boarding , 

Homes (Singles) ~ -i-,?"" 

Dependent Children with Relatives - 430 

18,000 


The total number of individuals receiving social allowance 
(including dependent children) is approximately 50,000. 

Based on current policy of $30.00 clothing grant per person per 
year, the estimated expenditure would be 30,000 x $30.00 = 
$900,000 plus additional provincial clothing grant for 14,800 
dependent children (14,800 x $15.00 = $222,000), for a total 
of $1,122,000. 

Based on proposed policy of $102.00 to $169.00 clothing grant 
per person per year, the maximum expenditure is estimated at 
$30,0(3t) X SI32 . $3,960,000. 

The proposed new policy would represent a maximum estimated 
increase of $2,838,000. 


Under the present cost sharing arrangement with Canada and 
the Province - 

Estimated Annual Total $ 3,960,000. 

Less 50% Canada Assistance Plan 1,922,500. 

Less 35% Province 1,545,750. 

Less 11.75% - other Municipalities 442,238. 

City of Vancouver 4.25% 134,512. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 


Social Allowance Program: 
Clothing Overages (continued) 

RECOMMENDATION 

That City Council approve the new clothing overage policy as 
outlined in this report," 


Your Board RECOMMENDS that Council approve the foregoing recommendation 
of the Director of Welfare and Rehabilitation. ' 

MOVED by Alderman Rankin, 

THAT the recommendation of the Board of Administration, 
contained in the aforementioned report, be approved. 

- CARRIED. 

* Schedule on file at City Clerk's office. 

G. Acquisition for Park Site #10: 
2340 Brunswick Street 


Under date of January 2, 1973, the Board of Administration 
submitted the following report: 


'The Supervisor of Property and Insurance reports as follows: 

"Sub "A" of Lots 7 and 8, Block 41, D.L, 200A has been 
offered for sale to the City by the owners. This property 
forms part of Park Site #10, which is listed under Table I 
of Park Sites Purchases Program 1971-1975, confirmed by 
City Council on December 15th, 1970, It is noted that this 
property is one of three remaining properties to be acquired 
in the block bounded by Brunswick Street, 7th Avenue, Prince 
Edward Street and 8th Avenue. 

These premises comprise a 2 storey frame dwelling, plus a 
full basement, with a main floor area of 840 sq. ft., erected 
in 1900 on a lot 50' x 65.5', zoned RM-3. The dwelling contains 
a 3 room suite on the main floor and a 3 room suite on the 2nd 
floor, plus a room in the basement. Also, there are 8 plumbing 
fixtures, a patent shingle roof, duroid on the exterior walls, 
a concrete foundation and heat is supplied by an automatic oil- 
fired hot water heating system. This dwelling is in fair 
condition for age and type. 

Following negotiations with the owners' representative, they 
are prepared to sell for the sura of $25,500.00 as of December 
31st, 1972, subject to the owners retaining rent-free 
possession to January 15th, 1973. 

It is considered that this price is fair and equitable and 
represents market vailue in this area. The Parks Superintendent 
concurs in the purchase of this property. 

RECOMMENDED that the Supervisor of Property and Insurance be 
authorized to acquire the above property for the sum of 
$25,500.00 on the foregoing basis, chargeable to Code #4189/- 
Park Board Clearing Account." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of 
Property and Insurance be adopted. 


(continued) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 


Acquisition for Park Site #10: 
2340 Brunswick St. (continued) 

MOVED by Alderman Hardwick, 

THAT the reconimendation of the Board of Administration, 
contained in the foregoing report, be approved. 

- CARRIED. 

H . Authority to Invest Funds 

The Board of Administration, under date of January 8, 1973, 
submitted the following report: 

" The Director of Finance has requested the normal authority to 
invest funds as they become available during the, year 1973. 

Your Board recommends that the Director of Finance, in consultation 
with the Board of Administration, be authorized, for the year 1973, 
to invest the funds of the following accounts as same become 
available, and to vary the investments from time to time as may be 
expedient, in accordance with Sec. 201, 259, 260 of the Charter. 

For Sinking Fund Account; for Debt Charges Equalization Account; 
Cemetery Perpetual Care Funds; Captain Vancouver's Grave Maintenance 
Trust Fund; Pension D. Funds; Taylor Manor Trust Funds 

Securities of or guaranteed by the Government of Canada; 
Securities of or guaranteed by a Province of Canada; 
Securities of the City of Vancouver; 
Securities of the Greater Vancouver Water District; 

Securities of the Greater Vancouver Sewerage and Drainage District; 

Securities of the Greater Vancouver Regional District; 

Securities of the Municipal Finance Authority; 

Securities of or guaranteed by any chartered bank in Canada. 

For General and Capital Accounts 

Securities of or guaranteed by the Government of Canada; 
Securities of or guaranteed by a Province of Canada; 
Securities of or guaranteed by any chartered bank in Canada; 
Securities of the GVRD, GVSDD, GVWD, MFA, or City of Vancouver which 
mature within one year from the date of acquisition. 

Your Board RECOMMENDS that the foregoing recommendation of the 
Director of Finance be adopted." 


MOVED by Alderman Linnell, 

THAT the recommendation of the Board of Administration, 
contained in the foregoing report, be adopted, except that in the 
case of major investments there will also be consultation with 
the Chairman of the Standing Committee on Finance and Administration. 

- CARRIED. 

I . Annual Financial Authorities 

Under date of January 8, 1973, the Board of Administration 
submitted the following report: 


"The Director of Finance has requested certain authorities that 
Council is empowered to delegate under the City Charter. They are 
administrative in nature and in no way infringe on Council's policy 
making powers. Council has delegated these authorities regularly 
in the past. 


(continued) 
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ADMINISTRATION AND OTHER REPORTS 


(continued) 


Annual Financial Authorities 
(continued) 


Your Board RECOMMENDS: 

(a) That the Director of Finance be authorized for the period 
January 1 to December 31, 1973, in accordance with Sections 215 
and 216 of the Vancouver Charter to draw warrants for payment 
and to report same in writing to the City Clerk for the 
information of Council within fifteen days after the end of each 
month in which the warrant is drawn. 

(b) That the Director of Finance be authorized to temporarily use, 
during the period January 1st to July 15th, 1973, such capital 
funds as are available, for other expenditures of the City 
pending collection of taxes, as provided by Section 259(b) 

of the Vancouver Charter. " 


MOVED by Alderman Hardwick, 

THAT the recoirmendations of the Board of Administration, 
contained in the foregoing report, be approved - 

- CARRIED. 

J. Local Initiatives Program 
1972-1973 - Third Report: 
Recreation 


The Board of Administration, under date of January 8, 1973, 
submitted the following report: 


'The City Engineer reports as follows t 


"Last week the Federal Government approved another of the City's 
41 submissions for L.I. P. grants. This brings the total approved submission 
to 12, summarized below; 


Proj. 
No. 

City 
Prio- 
rity 

Title 

Total 
Cost 

Federal 
Share 

City 
Share 

Z 

Total 

No. of 
Jobs 


1 

Board of Parks & 
Public Recreation 

Rt I.S.£. 

$ 60,840 

$ 60,840 



20 

11 Projects approved to date 

$772,802 

$530,010 

$242,792 

31 

195 

GRAND TOTAL 

$833,642 

$590,850 

$242,792 

29 

215 


Project No. 24 'Recreation Project in a Street Environment* is 
an outreach program dealing with the 'hard to reach* youth in the community 
who are not frequenting Community Centers and other recreational oriented 
organizations. The workers would develop a rapport with these young people 
and endeavour to move them into a more productive and meaningful way of life. 
Six of the twenty workers will be situated in the smaller community halls. 

Recommendation 

On behalf of the Board of Parks & Public Recreation, the 
City Engineer RECOMMENDS thaci- 

1) Council approve the project listed above under the Local 
Initiatives Program, and authorize the Department Head to 
proceed In accordance with normal personnel, payroll, 
purchasing, etc., procedures! 

2) the City Engineer or Deputy City Engineer be authorized to 
sign the contract with the Government of Canada for these 
projects." 

Your Board RECOMMENDS the foregoing recommendations of the City 
Engineer be adopted. ' 


(continued) 
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L.I. P. Program 1972-1973 
Third Report: Recreation 
(continued) 

MOVED by Alderman Bowers, 

THAT the recommendation of the Board of Administration, 
contained in the foregoing report, be approved. 

- CARRIED. 

K. 1973 Assessment Roll 

The Board of Administration, under date of January 8, 1973, 
submitted the following report: 


'The Assessment Commissioner reports: 

The folloivlng are the 1973 taxable Assessment Roll totals as at the Roll closing date of 
December 28, 1972. These totals will be subject to appeals to the Court of Revision. 

1973 ASSESSMENT ROLL 
SUMMARY OF TAX -BLE VALUES 
(1972 Cowp.Trative Amounts in brackets) 

SCHOOL PURPOSES 1973 1972 

Land $ 759,576,656 ($ 699,332,683) 

Improvements (Buildings, etc.) 892,83't,01 I ( 898,305,581) 
Improvements (Machinery, 

Fixtures, etc.) 20^*, 926, 012 ( 203,253,007) 

GENERAL PURPOSES 

Land $ l,8it3,585,906 ($ 1,605,599,879) 

improvements (Buildings, etc.) 2, 16l ,9'»0, 1 37 ( 2, 029,256, 99'*) 


In 1971 an amendment was made to the Assessment Equalization Act which limited assessment 
increases on land or Improvements for School 6 Hospital purposes to 10% unless there was 
a change in the physical characteristics of land or improvements or where new construction 
occurred. 

In May 1971 Council forwarded a report to the Provincial Government showing inequities in 
assessments caused by the 10% restriction on individual properties <-«nd asked that the 
material in the report be reviewed. Subsequently an order was received to reassess 
approximately 6OO properties for entry Into the 1972 assessment rol I . This order al lowed 
these properties to be assessed without the restriction ond Includevi all classes of property 
throughout the City. It was felt at that time that although the order still left many 
inequities In the School Roll at least a start had been made and the greatest variables had 
been adjusted. 

Council sent a further brief to the Provincial Government in 1972 asking for the removal of 
the limitation on assessment increases and this resulted in an order from the Provincial 
Assessment Commissioner for the 1973 Roll. 

The current order directed that all land and some 300 improvements of all categories be 
reassessed for the 1973 assessment roll without observing the 10% limitation on Individual 
properties and further that the 1973 assessment roll total for all land not exceed a 10% 
increase over the 1972 land total. 

This order has made It possible to remove the inequities In lond assessments where th« 
effect of the limitation has been far greater than on Improvements because of rapidly 
escalating land costs. In short, the current order has gone a long way to offset the 
Inequities caused by the 10% restriction. 1 

IT SHOULD BE REMEMBERED THAT WITHIN THE CITy' OF VANCOUVER THE ASSESSMENT LIMITATION 
DOES NOT APPLY TO THE ASSESSED VALUES USED FOR GENERAL MUNICIPAL PURPOSES. 

Your Board submits the foregoing for the INFORMATION of Council.' 


(continued) 


Regular Council, January 9, 1973 

BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 

1973 Assessment Roll 
(continued) 

MOVED by Alderman Hardwick, 

THAT the foregoing Board of Administration report be received 
for information. 

- CARRIED. 


The Council recessed for a short period at approximately 
4:00 p.m., reconvening at approximately 4:15 p.m., with the same 
personnel present with the exception of Alderman Hardwick. 


CCMVLITTEE OF THE WHOLE 

MOVED by Alderman Linnell, 

THAT the Committee of the Whole rise and report. 

- CARRIED. 

MOVED by Alderman Linnell, 
SECONDED by Alderman Rankin, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED. 

BY-LAWS 

BY-LAW TO AMEND BY-LAW NO. 2849, 
BEING THE STREET AND TRAFFIC BY-LAW 
(Snow removal from sidewalks in 
the Downtown and West End Area) 


MOVED by Alderman Rankin, 
SECONDED by Alderman Linnell, 

THAT leave be given to introduce a By-law to amend By-law 

No. 2849, being the Street and Traffic By-law, and the By-law be 

read a first time. 

- CARRIED. 

MOVED by Alderman Rankin, 
SECONDED by Alderman Linnell, 

THAT the By-law be read a second time. 

- CARRIED. 

MOVED by Alderman Rankin, 
SECONDED by Alderman Linnell, 

THAT Council do resolve itself into Committee of the Whole 
to consider and report on the By-law, His Worship the 
Mayor in the Chair. 

- carried". 

(continued) 
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BY-LAWS (continued) 

BY-LAW TO AMEND BY-LAW NO. 2849, 
BEING THE STREET AND TRAFFIC BY-LAW 
(Snow removal from sidewalks in the 
Downtown and West End Area) - cont'd 

MOVED by Alderman Rankin, 

THAT the Committee of the Whole rise and report. 

- CARRIED. 

The Committee then rose and reported the By-law complete. 

MOVED by Alderman Rankin, 
SECONDED by Alderman Linnell, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED. 

MOVED by Alderman Rankin, 
SECONDED by Alderman Linnell, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED. 

(The By-law received three readings.) 


MOTIONS 

A. Release of Easements, Rights-of-way 

and Similar Charges Against Real Property 

MOVED by Alderman Rankin, 
SECONDED by Alderman Linnell, 

THAT, WHEREAS City Council, on October 24th, 1972, approved 
a recommendation of the Standing Committee on General Purposes 
made on October 12th, 1972, that the Corporation Counsel and the 
City Engineer should be authorized to release easements or rights- 
of-way in favour of the City and charged against private property; 

BE IT RESOLVED that the Corporation Counsel and the City 
Engineer are hereby authorized to approve the release of easements, 
rights-of-way and similar charges against real property in favour 
of the City and to execute all necessary documents in connection 
therewith . 

- CARRIED. 

1 . #1 Firehall Location 

At the December 19, 1972 Council meeting, notice was called 
on a motion by Alderman Linnell and Alderman Rankin, with respect 
to the proposed #1 Firehall location. 

With Council's approval. Alderman Linnell made changes in the 
motion, which now reads as follows: 


(continued) 
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MOTIONS (cont'd) 


#1 Fireball Location 
(continued) 

MOVED by Alderman Linnell, 
SECONDED by Alderman Rankin, 

THAT WHEREAS there is extreme discontent by the residents of 
the present location of #1 Firehall on Gore Street; 

THEREFORE BE IT resolved that the Fire Chief, the Supervisor 
of Property and Insurance, the Director of Planning and Civic 
Development and the Director of Social Planning be instructed to 
look for alternative sit es, for report to the Community Development 
Committee . 


Letters were received from the School Board and the Strathcona 
Services Team, expressing concern with respect to the location of 
#1 Firehall. 


2 . Simpson Sears Tower (Vancouver Square) 

MOVED by Alderman Massey, 
SECONDED by Alderman Linnell, 

THAT Council instruct the Civic Development Committee to 
meet with the developers re the Simpson Sears revolving tower, 
to discuss the design of the proposed tower. 


- CARRIED. 


(Underlined portion represents change.) 


(The motion, as changed, was put and 


CARRIED. ) 


- CARRIED. 


ENQUIRIES AND OTHER MATTERS 


1. 


Alderman Linnell: 
Development Permit #60491, 
1786 West 11th Avenue 


requested information on the status 
of Development Permit #60491, 
respecting 1786 west 11th Avenue, 
pointing out that several inquiries 
have been received and objections 
made to issuance of a development 
permit . 


(Hare Krishna Movement) 


Alderman Rankin spoke to the inquiry 
advising he has been assured the 
application will not be approved. 


The Mayor proposed the matter be 
left in his hands, to follow through 
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ENQUIRIES AND OTHER MATTERS (continued) 


2. Alderman Volrich: 

Granville and 57th Ave. - 
Shannon Development 


inquired of the Corporation Counsel 
whether it was within the power of 
the Council to repeal By-law #4349, 
by which this site was rezoned, and 
inquired of the legal consequences 
to the City of Vancouver of such 
repeal in the light of the fact that 
the Development Permit has been issued 
and the issuance of the Building 
Permit is imminent. 


The Mayor directed the Corporation 
Counsel accordingly. 


The Corporation Counsel reported 
Wall" and Redekop has commenced legal 
proceedings, in their endeavor to 
proceed with the development of this 
property. 


referred to Charter Section 570, which 
provides for the witholding of a 
Development Permit for a 30/60-day 
period under certain circumstances, 
and requested that the Corporation 
Counsel report on this Section for 
Council information, including 
liability for damages arising out of 
delay caused by the withholding of 
such Development Permits. 

The Alderman expressed the view that 
when Council feels it is in the 
interest of the City to hold back 
permits indefinitely, the City should 
not be subject to loss through damages. 

The Mayor directed the Corporation 
Counsel accordingly. 

The Alderman also inquired as to 
whether an appropriate Charter amend- 
ment still would be in time for the 
forthcoming Legislature. The Corpora- 
tion Counsel answered to the effect 
that this would be a matter for the 
Private Bills Coiranittee to determine 
as the deadline date for the normal 
procedures had been passed. However, 
the Private Bills Committee has seen 
fit, at times, to grant the City per- 
mission for late Charter amendments. 


Alderman Volrich: charter 
Section 570 - 30/60-Day 
Period of Withholding 
Developnent Permits 


^6 
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ENQUIRIES AND OTHER MATTERS (cont'd) 


4. Alderman Gibson: 

National Harbours Board 
Local Authority 


5 . Alderman Gibson : 
City Hall Library 


inquired whether Council has a 
Vancouver representative in respect 
to the Vancouver Harbour Authority. 

The Mayor advised that former 
Alderman Sweeney had been appointed 
as Council's representative to the 
National Harbours Board Local 
Authority, and in view of Alderman 
Sweeney's retirement, the Mayor had 
written to the Honourable R. Basford 
for clarification in respect to a 
Vancouver representative . 

proposed the appointment of a 
committee to investigate the 
possibility of a central library 
at City Hall, to be staffed through 
the Library Board. 


The Mayor suggested, however, that 
the Alderman work with him on the 
matter, taking into consideration 
experience obtained from the 
establishment of an Information Booth 
at the City Hall. 


Alderman Gibson: 
Enquiries and Other 
Matters 


Alderman Gibson inquired if the 
Council would consider advancing 
the Enquiries and Other Matters 
portion of the Agenda . 


The Mayor suggested this be left in 
abeyance for the time being, pending 
experience with night meetings. 


The Council recessed at approximately 4:45, to reconvene in 
the Mayor's office for an 'In Camera' meeting. 


***** 

The foregoing are Minutes of the Regular Council meeting 
dated January 9, 1973, adopted on January 16, 1973, 
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BOARD OF ADMINISTRATION (WORKS) 

January 5, 1973 


The following is a report of the Board of Administration: - 

WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 

RECOMMENDATIONS ; 

1. CLOSURE OF PORTION OF ROAD ON THE NORTH SIDE OF 41ST AVENUE, 

WEST OF TRAFALGAR STREET, LOT 1, BLOCK 9, D.L. 2027, PLAN 1^71^5 
(CROFTON MANOR) 

"The owner of Lot 1, Block 9, D.L. 2027 dedicated a strip 17 feet 
wide by 54.1.10 feet long (9,198 square feet) for the future widening of 
41st Avenue at no cost to the City. The owner has requested the leasing 
back of this strip until it is required for street widening. 

I recommend that the 17 foot portion of road adjacent to Lot 1, 
Block 9, D.L. 2027, Plan 14745 be closed, stopped up and leased to the 
owner of Lot 1, subject to the following conditions. 

A. The lease to be for a term of 10 years at a nominal rental of 
Ten ($10.00) Dollars for the tern. 

B. The lease to be subject to renewal. 

C. The lease to be subject to a 60 day notice of cancellation 
if area is required for municipal purposes. 

D. After the first 10 years, the rental to be reviewed every 5 years. 

E. No buildings to be erected on the lease area. 

F. At the termination of the lease, the lessee to leave the area 
in a condition and grade satisfactory to the City Engineer. 

G. An agreement satisfactory to the Corporation Counsel and City 
Engineer." 

Your Board RECOMMENDS that the foregoing be approved. 


2. STEPS - ENCROACHMENT AT 1133 WEST HASTINGS STREET, COMMONWEALTH 
HOLIDAY INNS OF CANADA LTD. 


"Mr. Jarry F. Pochyly, Project Coordinator for the new Commonwealth 
Holiday Inns of Canada Ltd. Project at 1133 West Hastings Street has applied 
for permission to install two stairways with steps encroaching on the street 
to a maximum of 3 feet. 

I recommendthat: 

A. Permission be granted, subject to the Encroachment By-law. 

B. The annual charge be Nil." 

Your Board RECOMMENDS that the foregoing be approved. 

3 CLOSURE OF PORTION OF LANE SOUTH OF HARO STREET, WEST OF BIDWELL STREET 
BLOCK 57. D.L. 185 - WEST END SENIOR CITIZEN AND COMMUNITY CENTRE SITE 

"The final method of resubdivision of the combined Community Centre 
and Senior Citizen sites has not been resolved. The development of the Senior 
Citizen site is ready to proceed. To create the site, il is necessary to 
close the surplus portion of lane in Block 57, D.L. 185 and subdivide the same 
with adjacent City lands. 

I recommendthat all that portion of lane shown outlined red on 
plan marginally numbered LF 6196 be closed, stopped up, title taken thereto 
and then subdivided with adjacent City owned lands." 


Your Board RECOMMENDS that the foregoing be approved. 


Board of Administration 
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4. SEWER EXTENSION ON CARNARVON FROM 21ST AVENUE TO LANE 
SOUTH AND WEST IN LANE 

"In order to provide sewer service to several homes fronting 
on 22nd Avenue, west of Carnarvon Street which are still using septic tanks, 
it is necessary to construct a 24-0 foot sewer extension from 21st Avenue and 
Carnarvon Street. 

The estimated cost of this work is $8,000. 

I recommend that the foregoing work be authorized and that the 
amount of $8,000 be taken from the 1972 Sewers Capital Account 'Miscellaneous 
Unallocated', Account Code 118/7906." 

I 

Your Board RECOMMENDS that the foregoing be approved. 

5. INSTALLATION OF WATER MAINS - 1972 CAPITAL BUDGET 


1973 paving: 


Street or Avenue 
Rupert Street 


Street or Avenue 

Rupert Street 
Slocan Street 


"The following water main installaoions are required prior to 


WATER MAIN PROJECT 210 
From 

3rd Avenue 

WATER MAIN PROJECT 211 
From 

Charles Street 
Grandview Highway 


To 

8th Avenue 
To 

Graveley Street 
800' North 


The estimated cost for Project 210 and 211 is $37,000 and 
$4-2,000 respectively. $53,300 for these projects is available from the 
1972 Capital Budget, 'Prior to Paving Installations - Unallocated', Account 
No. 128/7903. The remainder is available from Account No. 128/7902, ' Short 
Notice Projects - Unallocated'. 

I recommerdthat water mains be installed on the above mentioned 
streets and that $37,000 for Project 210 and $4-2,000 for Project 211 be 
appropriated from Account Nos. 128/7903 and 128/7902 as described." 

Your Board RECOMMENDS that the foregoing be approved. 


FOR COUNCIL ACTION SEE PA«E(S) . 
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BUILDING AND PLANNING MATTERS 

RE COMMEN DAT I ON S 

1. Burrard Inlet - Third Crossing 
DPA 60941 - Holiday Inn Hotel 
1133 West Hastings Street, Vancouver 
In the Right-of -Way of Connector Scheme 3 . 

The Director of Planning and Civic Development reports as follows: 

" BACKGROUND 

Council, on August 29, 1972, (In Camera) approved the suggestion 
of the Director of Planning and Civic Development - 

' (a) Council authorize a delegation of Council members to 
approach both the Provincial Government and the 
Federal Government with the objective of establishing 
a fund immediately available for the advance purchase 
of properties in the approach areas to the Third 
Crossing and utilize the funds to acquire properties 
in the Scheme 3.0 alignment between Seymour Street 
and Burrard Inlet as requests for development occur. 

(c) Council endeavour to delay the issuing of Development 
Permit Application 58835 for a period of three months. 
If negotiations to set up funds for the purchase of 
property are not successful in that time. Council 
instruct the Director of Planning and Civic Development 
to issue the Development Permit Application provided 
all applicable By-laws are complied with. . . . ' 

On October 3, 1972, (In Camera) a report was submitted by the 
Director of Planning and Civic Development in which he proposed 
to negotiate delays in Development Permit Applications within 
Scheme 3.0 alignment until December 15, 1972. This report was 
' Received ' by Council. 

The Director of Planning and Civic Development is now considering 
the first major Development Permit Application which hitherto 
would have led to negotiations and which will be processed after 
December 15, 1972. 

PRESENT APPLICATION 

On November 15, 1972, Development Permit Application 60941 was 
received. This is an application for development in the Holiday 
Inn Hotel at 1133 West Hastings Street, to include a lounge 
area within the space reserved for the proposed Scheme 3.0 
tunnel leading to Thurlow Street. The original plan for the 
Hotel, approved by Council on November 12, 1971, indicated that 
the tunnel reservation was to be used for parking until such 
time as it was needed for the roadway. A later plan changed the 
use of the tunnel to a cocktail lounge. This change would have 
necessitated a further report to Council. To avoid any delay 
in obtaining the Development Permit Application, the developer 
deleted the lounge from the plan, and the Development Permit 
Application was issued. There is no reason, other than to 
accommodate the future Crossing, why the request for lounge 
space should not be approved if it complies with relevant City 
By-laws. The structure would still permit a tunnel to be driven 
through, but the removal of the lounge would require extra 
compensation. 

During the period between August 29, 1972, and December 15, 1972, 
there has not been a resolution of the question of obtaining funds 
for the purchase of properties to protect the Scheme 3.0 by-pass 
alignment by Council Committee. In addition, there has been no 
apparent decision regarding the future of the Third Crossing. 
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Clause No. 1 continued 

Consequently, it is recommended that - 

(a) Council confirm a change in procedure whereby only large 
scale projects in the Scheme 3.0 Reserved area will be 
reported to Council and all other Development Permit 
Applications would be issued without further reporting, 
subject to compliance with applicable City regulations. 

(b) The Director of Planning and Civic Development be 
instructed to notify all City departments involved of the 
new procedure. 

(c) The Director of Planning and Civic Development notify all 
those who have had Development Permit Applications delayed. 

(d) Council authorize the processing and issuance of 
Development Permit Application 60941." 

Your Board RECOMMENDS that the recommendations of the Director of 
Planning and Civic Development be adopted. 


2. West End Guidelines and 

P.P. 60788 (1716 Pendrell Street) 

The Director of Planning and Civic Development reports as follows: 

" I. BACKGROUND 

Council, on November 7, 1972 resolved: 

'THAT development permit applications in this West End 
area, submitted subsequent to October 31, 1972, be brought 
to the Council for consideration. ' 

Two previous such development permit applications, sub- 
mitted subsequent to October 31, 1972, were considered by 
Council December 5, 1972. These two applications, sub- 
mitted November 6 and November 9, 1972, were for 
apartment buildings at 1339 Burnaby Street and 1355 Harwood 
Street, respectively. After hearing from the Zajac Develop- 
ment Corporation Ltd. with respect to development permit 
application #60590, Council on December 5, 1972 resolved: 

'THAT Development Permit Applications Nos. 60559 and 
60 590 be withheld for a period of thirty days from the 
date of application and for a further period of sixty days 
thereafter pursuant to Section 570 on the grounds that 
the said applications are in conflict with a proposed Zoning 
and Development By-law amendment. ' 

II. DEVELOPMENT PERMIT APPLICATION NO. 60788 

This development permit application for 1716 Pendrell Street was 
submitted December 11, 1972. Infornra tion supplied by the appli- 
cant indicates that it is for an apartment building embodying: 


Floor space ratio 
Height (storeys) 
Units 
Site area 


3. 445 
21 
157 

198' X 131' 

(26,000 sq. ft. approx.) 
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Clause No. 2 continued 


As such the application is contrary to the proposed new zoning 
which is intended to implennent a nnaxinnum floor space ratio of 
2.4 in this location and should be withheld under the thirty plus 
sixty day provisions of Section 570 of the Vancouver Charter. 
Council is renninded that under these provisions the owners of 
the land involved are entitled to connpehsation if the proposed 
new zoning is not adopted by Council within this period. 


III. RECOMMENDATION 

The Director of Planning and Civic Development Recommends: 

THAT development permit application #60788 be withheld 
for a period of thirty days from the date of application 
and for a further period of sixty days thereafter pursuant 
to Section 570 of the Vancouver Charter on the grounds 
that the said application is in conflict with a proposed 
Zoning and Development Bylaw amendment." 

Your Board REC0MI4ENDS that the report of the Director of Planning 
and Civic Development be approved. 

3. Rezoning: N/S East 49th Avenue 

West of Victoria Drive (Mr. T.F. Orr) 

The Director of Planning and Civic Development reports as follows: 

"An application has been received from Mr. T.F. Orr, 152 5 West 
Broadway, requesting an amendment to the Zoning and Develop- 
ment By-law whereby Lots 14 and 15, Block 6, D.L. 734, being 
the north side of East 49th Avenue west of Victoria Drive, 
would be rezoned from an RS-1 One Family Dwelling District 
and a C-2 Commercial District to a CD-I Comprehensive Develop- 
ment District for the purpose of 'building four stores'. 

Submitted with the application is a sketch plan indicating four small 
stores, one storey in height, having a total area of 4,140 square feet, 
with off-street parking, off-street loading at the rear. The moat 
easterly two stores abut the front property line; the westerly two 
stores contain a 10 foot setback from the front property line and a 
3 foot landscaped setback along the westerly boundary. 

Lot 15 has a frontage of 36 feet and a depth of 105 feet and is currently 
zoned C-2 Commercial ; Lot 14 is the same size and is zoned RS-I One 
Family. Lots 16 and 17 to the east are zoned C-2 and developed with 
stores. Lots II to 13 to the west are zoned RS-I and developed with 
single family homes. Immediately to the south, across 49th Avenue, the 
lots are C-2 Commercial, developed with a gasoline service station, with 
single family dwellings immediately westerly from the north-south lane. 

Lot 15 is currently zoned C-2 Commercial and could be developed with 
a commercial building containing some 3,200 square feet if all required 
parking was provided on the rear of the site and one off-street loading 
facility was provided. It is considered, however, that as a transition 
between the existing commercial and single family areas, the development 
of the two sites with a small building, suitably designed, would give a 
superior transition between an outright commercial use and a single 
family dwelling. 

The Technical Planning Board on November 17, 1972 recommended that the 
application be approved , thereby rezoning the subject lots to a CD-I 
Comprehensive Development District, with the uses being restricted to a 
retail store or office and customarily ancillary off-street parking and 
loading, and subject to prior compliance by the owner to the following 
conditions: 


cont'd. 
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Clause No. 3 continued 


(a) The detailed scheme of developmfent to be first approved by 
the Technical Planning Board after advice from the Design 
Panel on the architectural design, the building to be re- 
stricted to one storey in height, with the landscaped setback 
from the westerly boundary to be increased to 5 feet, with such 
landscaped strip s-^d the 10 foot setback from U9th Avenue for 
the two westerly stores to be suitably treated. 

(b) Suitable provision for off-street parking, off-street loading 
and garbage facilities. 

(c) All signs to be first approved to the satisfaction of the Tech- 
nical Planning Board and restricted to fascia only, same to be 
non-flashing and non-animated. 

(d) Consolidation of Lots lU & 15 into one parcel and so registered 
in the Land Registry Office. 

Further, that should the foregoing conditions of approval be not com- 
plied with within 120 days of this date (Public Hearing date), then 
this approval shall expire . 


The Vancouver City Planning Commission on December 1, 1972 endorsed 
the recommendation of the Technical Planning Board." 

Your Board RECOMMENDS that the reports of the Technical Planning 
Board and the City Planning Commission be received and the matter 
be referred for the consideration of Council at a Public Hearing. 

4. Rezoning: S/S 900 Block West 13th 

Avenue (Mr. G. Gemmill for Property Owners) 

The Director of Planning and Civic Development reports as follows: 

"An application has been received from Mr. G. Gemmill on behalf 
of the property owners requesting an amendment to the Zoning 
and Development By-law whereby Lots 3-10 inclusive. Block 436, 
D.L. 526, being the south side of the 900 Block West 13th 
Avenue would be rezoned from an RT-2 Two Family Dwelling District 
to an RM-3 Multiple Dwelling District, for the purpose of: 

'development of a 3-storey apartment building'. 


Also attached to the application is a list of signatures of the owners 
of Lots 3, U, 6, 7, 8, 9 and 10. There is no signature opposite Lot 5. 
Mr. Gemmill states: 

'N.B. - the one property for which signature is not provided 
is in Probate, but ver'-di approval has been given by tlie lawyer 
for the Estate. ' 

An identical appiication was made by Mr. A. S. Taylor of 5U59 Heathdate 
Court, Bumaby, which was received October 28, 1971. In reporting on 
this application, the Technical Planning Board and the Town Planning 
Commission recommended that it be not approved: 

'as it is recommended that no further extension of the multiple 
zoning in this area should take place until a study of the 
entire area lying to the south and east is completed, which will 
take some time . ' 

This application was first considered by Council on February 8, 1972, 
and consideration was deferred pending the hearing of the applicant on 
Tuesday, March 7, 1972. On March 7, 1972, City Council resolved that 
the application be refused. 

In the area bounded generally by Oak, Burrard, Broadway and I6th Avenue, 
some 63 lots were remaining undeveloped as apartments as of the end of 
1971. A study is under way regarding the development concepts for the 
City, which is anticipated to be before Council in approximately 3 to 
U months. 


cont ' d. . . . 
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The Technical Planning Board on November 17, .1972 recoaunended that 
no action be taken on this application and it be held in abeyance for 
k months, until the alternative development concepts for the City as 
a whole are reported and considered by Council. 

The Vancouver City Planning Commission on December 1, 1972 endorsed 
the recommendation of the Technical Planning Board." 

Your Board RECOMMENDS that the recommendation of the Technical 
Planning Board and the City Planning Commission be endorsed. 


5. Rezoning: N/S 2300 Block West 10th 

Avenue (Mr. G. Gemmill for Property Owners) 

The Director of Planning and Civic Development reports as follows: 

"An application has been received from Mr. G. Gemmill on behalf 
of the property owners requesting an amendment to the Zoning 
and Development By-law whereby Lots 13-2 inclusive. Block 342, 
D.L. 526, being the north side of the 2300 Block West 10th 
Avenue, would be rezoned from an RT-2 Two Family Dwelling 
District to an RM-3 Multiple Dwelling District, for the 
purpose of : 

'3-storey Apartment Buildings'. 

Attached to the application are the signatures of the ovxiers of Lots 
13-20 inclusive, which is headed 'Property Proposed to be Zoned for 
Apartment Building'. Also submitted is a letter to Mr. G. Gemmill of 
Block Bros. Realty Ltd., signed by Major Harding W. Beckett, Divisional 
Secretary of the Salvation Army, which states: 

'Thank you for your visit concerning the rezoning of the north 
side of the 2300 block West 10th Avenue. 

As you know, there is no one in Vancouver with the legal 
authority to sign onbehalf of The Governing Council of 
the Salvation Army Canada West, but we would have no 
objection to this area being rezoned for apartment building, 
even though that is not our purpose for the future use of 
Lot 12, 2315 - 2317 Wtest 10th.' 

The property involved consists of eight 50 foot lots, all of which are 
currently zoned RT-2 Two Family Dwelling District and occupied by good 
quality one and two family dwellings. Lots 11 and 12 on the easterly 
end of the block are not included, and are apparently owned by tlte 
Salvation Army. Immediately to the north, on Broadway, is RM-3 zoning. 
To the east, across Vine, is M-1 Industrial; to the south is Connaught 
Park and immediately to the east is RS-1 One Family. 

In 1965, 1967 and 1969 applications were received for rezoning of the 
subject properties to an RM-3 Multiple Dwelling District, with each 
application being refused by Council after recommendations from the 
Technical Planning Board and the Town Planning Commission that they 
be not approved as there is ample RM-3 Multiple property in the 
Kitsilano area yet to be developed with specifically designed apartments. 
Also, across 10th Avenue is Connaught Park with on-street parking 
restricted to one side of 10th Avenue only and such dense development 
could adversely affect traffic movement in the area of a heavily used 
park and play field. 

The Technical Planning Board and Town Planning Commission in 1969 also 
advised Council that they would recommend favourably to Council if an 
application were made to develop the entire half block. Lots 11-20 
inclusive, for garden apartments or townhouses not exceeding 2 storeys 
in height, in accordance with Section 3 of the RT-2 District Schedule 
and subject to a suitable design and adequate provision for off-street 
parking, and suitable treatment of the open portion of the site. 

At the end of 1971, City records indicate some 39% of the multiple 
zoning in the Kitsilano area was still undeveloped with specifically 
designed apartment buildings. 


cent 'd. 
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Ttie Technical Planning Board on November 17, 197 2 recommended that the 
application be not approved. However, the Technical Planning Board 
wish it noted that under the provisions of Section 3 of the RT-2 District 
Schedule, townhouses and apartment buildings may be permitted with the 
approval of the Technical Planning Board and subject to notification of 
such adjoining property owners as the Technical Planning Board deems 
necessary and subject to the RM-1 Multiple Dwelling District regulations. 

The Vancouver City Blanning Commission on December 1, 1972 endorsed 
the recommendations of the Technical Planning Board." 

Your Board RECOMMENDS that the application be refused in accordance 
with the recommendations of the Technical Planning Board and the 
City Planning Commission. 

DELEGATION REQUEST 

CONSIDERATION 

6. 2 786 West 16th Avenue - Service 

Station Alteration: Installation 
of Car Wash 


The Director of Planning and Civic Development reports as follows: 


"Shell Canada Ltd. filed Development Permit Application No. 59743 
to alter the existing gasoline service station on this site by 
converting one of the existing service bays to an automatic car 
wash. 

The gasoline service station policy as adopted by City Council 
on October 1968 permits the alteration of the existing gasoline 
service station on this site located on the eastside of MacDonald 
Street between 16th Avenue and 17th Avenue. The site is in a 
C-1 Commercial District. 

Eight neighbouring property owners were notified and there were 
three letters of objection received. The objections included 
possible noise problem and traffic problem on 17th Avenue. 

The Technical Planning Board recommend that Development Permit 
Application Mo. 59743 be refused as the car wash is considered 
to be an unsuitable form of development in the C-1 local Com- 
mercial District having particular regard to its location 
immediately adjacent to residential dwellings to the east and 
across 17th Avenue. 

The Vancouver City Planning Commission considered the Development 
Permit Application and the recommendation of the Technical Plan- 
ning Board and recommended that the Technical Planning Board's 
recommendation to refuse the Application be not endorsed. 


Your Board refers this Development Permit Application No. 59743 to 
City Council for CONSIDERATION 

(Attached is an extract from the Minutes of the Vancouver 
City Planning Commission dated November 17, 19 72, for the 
information of Council) . 


FOR COUNCIL ACTION SEE PAfiE(S) ...?/„I. 
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(FINANCE - 1) 


FINANCE MATTERS 


RECOMMENDATION 

1. Jericho Hill School - Additional Staff 

The Medical Health Officer reports as follows: 

"For a number of years the City of Vancouver Health Department 
has been providing Health Services to the Jericho Hill School, 
operated by the Provincial Department of Education. All services 
and supplies provided by the City are fully recoverable through the 
Provincial Department of Education. 

A request has been received from the management of the School 
to increase the level of two services of the Health Department, 
namely Speech Therapy and Physiotherapy. 

In the past, a minimum service has been provided by the Speech 
Therapist, approximately seven and one-half (7h) days per year; 
and this time was available through the existing establishment. 
However, in order to increase the time to the requested 60 days 
per year it will be necessary to employ an additional Speech 
Therapist on a part-time basis. The estimated cost of this additional 
staff is $2,500 which amount is fully recoverable, and has been 
included in the 1973/74 estimates of the Jericho Hill School by the 
Health Department. 

During 1971 and 1972 a pilot study was conducted at the request 
of the School management concerning the advisability of providing 
Physiotherapy services for the pupils attending the School. This 
study proved this service is a vital contribution to the health 
and welfare of the pupils; therefore the management has requested 
that arrangements be made to provide the services of a Physiotherapist 
on a part-time basis of approximately 150 days per year. Included 
in the 1973/74 estimates of the School is an amount of $6,000 to 
cover this service. 

As the cost of the additional two positions will be fully 
recoverable from the Provincial Department of Education your Medical 
Health Officer recommends that two new positions be authorized, 
subject to verification of the specifications of the positions by 
the Director of Personnel Services. 


Your Board RECOMMENDS that the foregoing recommendations of the 
Medical Health Officer be approved provided all costs concerning the 
new positions are fully recoverable from the Jericho Hill School 
operated by the Provincial Department of Education, and subject to 
the arrangements being to the approval of the Director of Finance 
and the Director of Personnel Services. 


(a) 


One new part-time Speech Therapist I position. 


(b) 


One new part-time Physiotherapist position on a 
sessional basis." 


fOR COUNCa ACTION SEE PAfi£(S) ...^i::. 
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BOARD 


OF ADMINISTRATION 


PERSONNEL 


MATTERS 


SUPPLEMENTARY REPORT 


JANUARY 5, 


1973 


RECOMMENDATION 


1. 


1/2-Time Library Clerk II Position - History and Government 
Division, Vancouver Public Library 


The Director of Personnel Services reports as follows: 

"At its meeting on Novcmbor 15, 1972, the Vancouver Public Library 
Board approved the follov;ing report of the Head of Library Personnel 
Services : - 

'At the present time, one Library Clerk IV and 3 1/2 Library 
Clerks III are provided for duties on the Enquiry Desk and in the 
Northwest History section. This complement has the following 
limitations and disadvantages: 

A. It is insufficient to provide constant coverage in the 
Northwest History section. It is noted that the value 

of this collection makes it mandatory to have a custodian 
present whenever it is open to the public and complaints 
are received when public use is refused due to lack of 
staff. 

B. The above problem is compounded during the absence of 
staff due to sickness or vacation. 

C. The recruitment of a person v.'ith the necessary qualifications 
who is prepared to work on a half-time basis is extremely 
difficult. It is noted that this staff is required to have 

a sound knowledge of the entire library system, specialized 
knowledge of the main catalogue and the ability to instruct 
the public in its use, a broad general knowledge including 
current events, ability to work without supervision, a 
marked talent in dealing effectively with the public, and 
a good typing ability. 

D. Training of part-time staff to the level of proficiency 
expected of the regular staff is practically impossible; 
training is limited to a brief orientation before the 
half-time clerk is expected to work independently on shift 
work. Accordingly, the level of service provided is not 
at an acceptable level. 

E. People with the necessary qualifications are not prepared 

to work at half the normal salary rate and if self-supporting, 
cannot exist on approximately $246.00 gross per nontii. Accord- 
ingly, we are finding it impossible to retain suitable 
employees in this position. 

To alleviate the above problems it is recommended that the 
present half-time position be increased to a regular full-time 
position by the addition of 17 1/2 hours of Library Clerk III 
time per week. This will accomplish the following: 

(a) Northwest History section will be open to the public 
during all the hours the library is open from Monday 
to Saturday inclusive (subject to absence of staff 
due to sickness or vacation). 

(b) The extra hours will provide improved coverage on the 
Enquiry Desk and the Northwest History section during 
the absence of regular staff due to sickness or vacation. 

(c) Recruitment problems will be simplified. 

(d) Training will be accomplished during the longer work 
week . 


Cont'd. 
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CLAUSE NO. 1 (continued) 


(e) 
(f) 


Salary limitations will no longer 
retaining staff. 


be 


factor in 


Schedules will be more consistent resulting in greater 
organization of duties and service. 


The estimated recurring annual cost of this recommendation at 
1972 rates, calculated at the top step of the range and including 
fringe benefits, is $3,851. However, it is anticipated that 
sufficient funds for this purpose v/ill be made available by savings 
resulting from a staff reduction in the Fraserview Branch which is 
presently under investigation. 

This recommendation is concurred in by the Systems Analyst (Library) , 
the Head of the History and Government Division and by the Vancouver 
Public Library Staff Association, Local 391, C.U.P.E.' 

I have discussed this report with the Co-ordinator of Data Processing 
and Systems, who agrees with the recommendations and has confirmed 
that staff reductions in the Fraserview Branch will occur during 
1973. 

I endorse this report and recommend that it be approved." 
SUMMARY 


In cumbent 


R. Trifos 


Present 

Classification 

17 1/2 hours per week 
Library Clerk III 
Pay Grade 12 
($3.23 ' $3.84 
per hour) 


Proposed 
Classification 

Regular full-time 
Library Clerk III 
Pay Grade 12 
($492 - $585 per 
month ) 


Ef f ective 
Date 

When 
adop te d 


YOUR BOARD 


RECOMMENDS : - 


That the foregoing recommendation of the Director of 
Personnel Services be adopted. 


FOR COUNCIL ACTION SEE PAit(S) 
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BOARD OF ADMINISTRATION 

PROPERTY MATTERS 
JANUARY 5, 1973 

RECOMMENDATION 

1 . Lease Renewal : 

Health Unit #1, 306 Abbott Street 

The Supervisor of Property and Insurance and the Medlc&l Health Officer 
report as follows:- 

"The above-described Health Unit cosq^riseB the second and third floors 
of 306 Abbott Street and is presently leased by the City from Newton 
Investments Limited at an annual rental of $U»600.00 expiring 
March 3l8t, 1973. 

At the request of the Medical Health Officer, the Supervisor of Property 
and Insurance negotiated with the lessor for a raiewal period. Under the 
terms of the lease the City has the right to a further term of one year. 
However, due to the expected coiqdetlon date of altemate premises that 
will replace this Health Unit, a comnitment from the lessor of a month- 
to-month tenancy is considered satisfactory. 

The lessor has now agreed to a month-to-month tenancy at a rental of $Ul6.67 
per month. This rental reflects an Increase of 8^ over the existing rent, 
which increase is considered satisfactory. All other terms and conditions 
are to remain the same save for the right of renewal clause. 

RECOIMENDED that the lease from Newton Investments Limited, of 306 Abbott 
Street, be a^^roved on a month- to-month basis at a raital of $1^16.6? per 
month." 


Tour Board 

RECGMMEMDS the foregoing recommendation of the Supervisor of Property and 
Insurance and the Medical Health Officer be adopted. 


FOR COUNCIL ACTION SEE PAfiE(S)....i 
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REGULAR COUNCIL MEETING 
January 16, 1973 

A Regular meeting of the Council of the City of Vancouver 
was held on Tuesday, January 16, 1973, in the Council Chamber, 
at approximately 2 r 00 p.m. 

PRESENT ; Mayor Phillips 

Aldermen Bowers, Harcourt, Hardwick, Linnell, 
Marzari, Massey, Pendakur , Rankin and Volrich 

(Alderman Gibson arrived later in the 
proceedings . ) 

CLERK TO THE COUNCIL; D. H. Little 


PRAYER 

The proceedings in the Council Chamber were opened with prayer. 
ACKNOWLEDGMENT 

Mayor Phillips acknowledged the presence in the Council 
Chamber of students from the Kerrisdale Elementary School, under 
the direction of Miss Kinney; and students from the Assessment 
Class, Vancouver City College, under the direction of Mrs. Ferguson. 

'IN CAMERA' MEETING 

The Deputy City Clerk advised that the 'In Camera' Committee 
had approved the items proposed, with the exception of the Mayor's 
letter dealing with the appointment of a Cultural Advisory 
Committee which, the 'In Camera' Committee suggested, should be 
dealt with in open Council in respect of the establishment of the 
Committee, but appointment of personnel thereto be a matter for 
future 'In Camera' consideration. It was, therefore, 

MOVED by Alderman Rankin, 
SECONDED by Alderman Linnell, 

THAT the Mayor's communication respecting appointment of a 
Cultural Advisory Committee be considered later in the evening of 
this day, and discussed as to principle and terms of reference of 
such a committee; it being understood, however, that appointment of 
personnel to such a committee would be dealt with at a future 
'In Camera' meeting. 

- CARRIED. 

ADOPTION OF MINUTi:S 

MOVED by Alderman Rankin, 
SECONDED by Alderman Hardwick, 

THAT the Minutes of the Regular Council meeting (with the 
exception of the 'In Camera' portion), dated January 9, 1973, be 
adopted . 

- CARRIED. 

COMMITTEE OF THE WHOLE 

MOVED by Alderman Hardwick, 
SECONDED by Alderman Pendakur, 

THAT the Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED. 


Regular Council, January 16, 1973 
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REPORT REFERENCE 

West End Rezoning 

It was noted that a Report Reference would be given at 
7:30 p.m. on the matter of West End Rezoning. 


DELEGATIONS 

Proposed Changes in Welfare Rates: 

United Citizens' Welfare Improvement Council 

The Council agreed to hear, at this time, a delegation from 
the United Citizens' Welfare Improvement Council, on the subject 
of welfare rates. 

Representatives of the organization appeared, and filed a 
brief, dated January 16, 1973, making the following recommendations: 

"1 . Mr. Boyd's report is implemented immediately. 

2 . That the City pay its share of the proposed increases starting 
immediately . 

3 . That a joint committee consisting of an equal number of 
Aldermen and members of U.C.W.I.C. be sent to Victoria 
immediately to demand the Province pick up its share of the 
increase immediately. 

4. That all decisions concerning welfare rates, rules and 
guidelines be made by joint committee with equal representa- 
tion by welfare recipients elected by their peers." 

MOVED by Alderman Rankin, 

(a) THAT the Council, insofar as the City's portion is concerned, 
implement the report of the Director of Welfare and 
Rehabilitation, previously submitted, proposing increases in 
welfare rates and other benefits, as and when upgraded to 
the end of the year 1972; 

(b) THAT a joint committee of members of Council, members of the 
United Citizens' Welfare Improvement Council and of other 
welfare organizations be struck to proceed to Victoria to 

meet with the Minister of Rehabilitation and Social Improvement, 
at the first possible opportunity, to discuss this whole matter; 

(c) THAT all policies concerning welfare rates, rules and guidelines 
before being adopted by Council, be the subject of briefs and 
presentations by all welfare organizations. 

(De ferred) 

MOVED by Alderman Hardwick, 

THAT the foregoing motion of Alderman Rankin be deferred for 
one week, and the Director of Welfare and Rehabilitation, together 
with the Director of Finance, be requested to give a Report Reference 
to Council at this next consideration. 


- CARRIED. 
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UNFINISHED BUSINESS 

Additional Policewomen re Certain 
Delinquency Problems and Preventive Measures 

It was agreed to hear a further delegation from Mrs. Simma 
Holt on this matter, and the Mayor instructed the Chief Constable, 
or his representative, be requested to be present when the 
delegation is heard or, alternately, furnish a report on the 
subject matter as submitted by Mrs. Holt to the Standing Committee 
on Health and Welfare. 


COMMUNICATIONS OR PETITIONS 

1. Acknowledgment of Civic 
Recognition: Rev. Dr. George Turpin 

MOVED by Alderman Hardwick, 

THAT the communication from Reverend Dr. George Turpin, 
expressing appreciation of his being granted the honour of 
Freeman of the City of Vancouver, and expressing good wishes to 
the members of this Council, be received for information. 

- CARRIED. 

2. Grpnt Request: Vancouver and 
District Table Tennis League 

It was agreed to defer this matter, pending the hearing of 
a delegation as requested by the organization. 

3. Meeting of the Board of Directors, 

Canadian Federation of Mayors and Municipalities 

A communication from the Mayor was noted, asking authority 
to attend the meeting of the Board of Directors of the Canadian 
Federation of Mayors and Municipalities, to be held in Winnipeg 
on Thursday and Friday, February 15 and 16, 1973; also, for 
authority to attend other meetings of the Board of Directors during 
the year . 

MOVED by Alderman Hardwick, 

THAT authority be granted to the Mayor to attend the Board 
of Directors meeting of the C.F.M.M., to be held in Winnipeg on 
February 15 and 16, 1973; it being the view that other meetings 
should be dealt with on request from the Mayor throughout the year. 

- CARRIED. 

4. Annual Report: 

Vancouver Athletic Commission 

MOVED by Alderman Bowers, 

THAT the Annual Report submitted by the Vancouver Athletic 
Commission for the year 1972, be received, and the members of 
the organization thanked for the services rendered. 


- CARRIED. 
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COMMUNICATIONS OR PETITIONS (continued) 

5. Annual Report: Vancouver 

Rental Accommodation Grievance Board 

MOVED by Alderman Hardwick, 

THAT the Annual Report submitted by the Vancouver Rental 
Accommodation Grievance Board be received, and the members of 
the Board thanked for the services rendered. 

- CARRIED. 

6. Release of Grant re Swangard 
Stadium Lighting 

A letter was received from the Board of Parks and Public 
Recreation, as follows: 


•The follcwing is an excerpt fron the minutes of the 
last meeting of the Board held on January 8, 1973: 

.... " SWRNGARD STADIW LIGHTING 

"The City Clerk ad^7ised of the following extract 
from the minutes of City Council of Deoentoer 19: 

, . 'A letter was received fron the Park Board, 
requesting the City release the $15,000 grant 
in regiird to Stadium lighting as there is a 
legal contract for the \^rfk which has been 
ccnpleted. 

"Itie Council, on November 21, 1972, passed a 
resolution that the City is not prepared to 
disperse the $15,000 if the stadium is made 
unsuitable for junior sport. This action 
was taken vAien the City was informed of a 
proposal to alter the stadium field for the 
Canada Gcmes. 

•Moved, that the Council's motion of Noventer 
21, 1972, be reaffirmed and, further, it be 
pointed out that 

(a) the Council is opposed to the Swangard 
Stadiun being out of service, with res- 
pect to junior sport, for a prolonged 
period; 

(b) the Council is opposed to the removal 
of the cram on the field viiich, it is 
understood, will cost more than the esti- 
mated ocKts, and that the action meiy 
cause a drciinage deficiency thereafter'.. 

"After discussion, it was regularly moved and seconded. 


"RCSOLVED: That City Council be requested to 
re-oonsider the Board's reqxiest 
that the City release the $15,000 
grant in regard to the Stadiun Heat- 
ing so that the Board can pay for the 
work which has already been ocrnpleted. " 


(continued) 
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COMMUNICATIONS OR PETITIONS (continued) 

Release of Grant re Swangard 
Stadium Lighting (continued) 

MOVED by Alderman Volrich, 

THAT this matter be deferred, to hear representations from a 
representative of the Park Board on the matter, and to permit 
a report from the Corporation Counsel, setting out the historic 
and legal position. 

- CARRIED. 

7. Appointment of 

Special Committees - 1973 

The Council considered a report from the City Clerk, under 
date of January 12, 1973, regarding Special Committees for 
1973, and after due consideration, it was 

MOVED by Alderman Hardwick, 

THAT the following Special Committees be appointed for 1973, 
with personnel as noted. 

- CARRIED BY THE 

REQUIRED MAJORITY. 

(1) Control of Soliciting for Charity 

Mayor Phillips, License Inspector, Corporation 
Counsel, with power to add. 

(2) Entertainment and Civic Recognition, with power to act 

City Clerk and Executive Assistant to the Mayor 

(3) 'In Camera' Meetings 

Alderman Linnell, Alderman Rankin, Alderman Pendakur 

(4) Street Naming Committee 

Director of Planning and Civic Development, City Clerk, 
City Engineer, Director of Permits and Licenses 

(5) Suggestions Committee 

Administrative Analyst, Director of Personnel Services, 
Assistant City Engineer, Director of Finance or his 
representative, and Mr. A. Metcalfe - advisory capacity 

(6) Remembrance Day Committee 

Alderman Gibson, former Alderman Wilson, members of 
various Veterans' Organizations and Canadian Armed Forces 

(7) Grey Cup 1974 Committee 

be referred to the Mayor for further report 

(8) Mountain View Cemetery 

Alderman Linnell and former Alderman Broome. 


Consideration was also given to other subjects of Special 
Committees appointed in 1972, and action was taken in this regard 
as follows: 


(continued) 
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COMMUNICATIONS OR PETITIONS (cont'd) 

Appointment of 
Special Committees - 1973 
(continued) 

MOVED by Alderman Hardwick, 

THAT the following subject matters be dealt with, as shown 
hereunder , 

- CARRIED BY THE 
REQUIRED MAJORITY. 

(a) Bond Issue Offers 

be referred to the Standing Committee on Finance and 
Administration . 

(b) Illegal Suites 

be referred to the Standing Committee on Community 
Development . 

(c) Jericho - 38 Acres 

be referred to the Standing Committee on Environment. 


(At this point. Alderman Gibson arrived at the proceedings.) 


(d) Multi-service Care Facility and Replacement of Taylor Manor 

be referred to the Standing Committee on Social Services 


(e) R.C.M.P. - Jericho Site 

be referred to the Standing Committee on Environment. 

(f) Vancouver Detoxification Centre Society Unit 

Alderman Rankin, Alderman Harcourt, Commissioner Ryan, 
and the Medical Health Officer to report to the 
Standing Committee on Social Services. 

(g) Planning Commission Nominating Committee 

Mr. John D'Eath (Chairman), the Mayor, Alderman Hardwick, 
Chairman of the City Planning Commission, Mr. R. Lisogar 

(h) Fire Boat and Fire Apparatus to Outside City Limits 

The Mayor, Deputy Mayor, Board of Administration 
empowered to authorize. 

Appointment of Special Committees 

MOVED by Alderman Hardwick, 

THAT when a Special Committee is established by Council, the 
Council will either appoint the personnel to such Special Committees 
or authorize the Mayor to do so. 


- CARRIED. 
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COMMUNICATIONS OR PETITIONS (cont'd) 


8 - Donation to City 

The following coramunication was received from Mr. Harry Lin 
Chin, under date of December 29, 1972: 

'l would like to donate the svm of $500.00, $250.00 
this year and a like amount in 1973 as a gift to the City in 
celebration of my 4 0th wedding anniversary and in memory 
of the late Tommy Jang. 

It would be appreciated if my donation were used to 
help furnish the Elder Citizens' Lounge in the Strathcona 
Community Centre for the greater comfort and enjoyment there- 
of by our senior citizens. 

It would also be appreciated if you would let me 
have receipts for income tax purposes. I am enclosing a 
cheque for $250.00, being the payment due for 1972 and a 
further cheque for $250.00 dated January 5 to cover next 
year's donation. 

MOVED by Alderman Bowers, 

THAT this donation be received with thanks, and the money 
be used as requested; 

FURTHER, THAT the Mayor forward an appropriate letter of 
acknowledgment to Mr. Chin. 

- CARRIED. 

9 . Tag Day; Vietnam 

It was agreed to hear a delegation from the Medical Aid for 
Vietnam Tag Day Committee, later this day in the evening, in 
respect of their Tag Day request. 

(See page 11) 

10 . Location of #1 Firehall 

A communication was received from the Manager, Central 
Mortgage and Housing Corporation, expressing the view that the 
proposed Firehall development on the site located between Pender 
and Keefer Streets at Dunlevy, being within a sub area of 
Strathcona, is incompatible with the urban renewal objectives. 
It is requested that Council reconsider the decision to use this 
site for a Firehall. 

MOVED by Alderman Bowers, 

THAT this communication be received for information. 


- CARRIED. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS 

A. Board of Administration 

GENERAL REPORT, January 12, 1973 

BUILDING AND PLANNING MATTERS 

Adanac Planning Advisory Committee 
(Clause 1) 


MOVED by Aid. Bowers, 

THAT this clause be adopted, the subject matter to be the 
responsibility of the Community Development Committee. 

- CARRIED 


8155 Granville Street: 
Motor Homes Sales (Clause 3 ) 

It was agreed to defer consideration of this clause pending 
the hearing of a delegation as requested. 

- CARRIED 


A recess was observed at this point, following which an 
'In Camiera ' meeting was held and the Council with the same 
personnel present, reconvened in open session at approximately 
5:00 p.m. 


BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Alderman Linnell requested, and permission was granted, to 
vary the agenda in order to deal with the Board of Administration 
report on Finance matters. 

GENERAL REPORT (cont'd ) 

FINANCE MATTERS 

MOVED by Aid. Rankin, 

THAT the report of the Board of Administration (Finance 
matters), dated January 12, 1973, be adopted. 

- CARRIED 

BUILDING AND PLANNING MATTERS (cont'd) 

Section 570 of the Vancouver Charter re 
Withholding of Permits pending Passage 
of Zoning By-laws (Clause 5) 


After considering the contents oi" this clause, it was, 

MOVED by Aid. Volrich, 

THAT the Corporation Counsel be instructed to apply at the 
forthcoming sitting of the Legislature for an appropriate Charter 
amendment to increase the time periods referred to in Section 570 
of the Vancouver Charter from the present 30 and 60 days to 
60 and 90 days, and that the Corporation Counsel continue with 
further study of the application and effect of the section. 


cent 'd . 


(lost) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Building and Planning matters (cont'd ) 

Section 570 of the Vancouver Charter 
(continued) 


MOVED by Aid. Linnell, 

THAT the motion of Alderman Volrich be referred to the Civic 
Development Committee for further consideration. 

- LOST 

The motion of Alderman Volrich was put and, - LOST 

No further action was taken on the matter. 

Balance of Building and Planning Matters 

MOVED by Aid. Hardwick, 

THAT, in respect of the report of the Board of Administration 
(Building and Planning matters) , Clauses 2 and 4 be adopted and 
Clause 6 received for information. 

- CARRIED 

B, North Eraser Harbour Commission: 
Lease Arrangements 


The Board of Administration, under date of January 9, 1973, 
submitted the following report: 

'The City Engineer and the Director of Planning and Civic Development 
report as follows: 

"A letter dated December 21st, 1972 was received by the City Clerk from 
the Honourable R.A. Williams, Minister of Lands, Forests and Water 
Resources (see Appendix A)*. The letter was referred to City officials 
for appropriate action. In addition, a similar letter from the Minister 
dated Dece:nber 21st was received by the Superintendent of Parks and 
Public Recreation (see Appendix B).* 

The letter to the City Clerk notes that the lease arrangement that 
the North Fraser Harbour Commissioners have with the Provincial Government 
with respect to administration of the north and centre arms of the Fraser 
River is now up for renewal. The Minister is requesting from affected 
municipalities i.e. Vancouver, Burnaby and Richmond, a statement of their 
objectives with respect to their respective Fraser River waterf rontages . 

This matter has been broupht to the attention of City Council because it is 
felt that the leasinR arrangement and management could have a profound effect 
on future land use and development control on the Fraser River. 

Your officials coifn'.ont as follows: _ 

LA ND U SE 

The land u.se alonj', the North Frafier River waterfront at present is divided 
at AnguR Diivo. Kant of Angus Drive the development is Industrial. Kest 
of AnguH Drive the development is residential, recreational and agricultural. 
The exceptions to thJs is the vacant former Steele Bros, operation at 75th 
Avenue and Angus Drive and the industrial development between McCleery and 
Carrington Streets (Including the cannery on Celtic felaml) . 

It is the objective of the City to maintain such division of land use i.e. 
industrial east of Angus Drive and residential and recreational west of 
Angus Drive. 

The Director of Planning is currently examining development alternatives 
of the lands adjacent to the Foot of Angus Drive. The precise content of 
residential and recreauional development and the boundary between Industry 
and other uses will be determined by City Council when considering the 
Director of Planning report. cont'd. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

North Fraser Harbour Commission: 
Lease Arrangements (cont'd) 

LEASE OF WATER 

It is suggested that with respect to the lands east of Angus Drive, the 
Provincial Government or the North Fraser Harbour Conunissioners permit 
development of the water compatible with the development on the upland. 

Vith rpspcct to develornient of the water west of Angus Drive, it Is tjuggeated 
that the Provincial Government or the North Fraser Harbour Commissioners 
consult with the City of Vancouver officials with respect to the granting 
of lea£3es and permits for development. It is suggested that log booming 
and moorage could bo an exception to the above. This practice is consistent 
with the practice of the Provincial Government In consulting with th(? City 
re lcac;cs in English Eay and False Creek. 

STR EET FND S 

Where municipal works have been ln;-;talleil In the extension of street ends 
t he Harbour Coiiimlss I oners have granted leases or easements to the City to 
accoimnodate the works. 

In other cases when leasing other lots in the street end extensions it 
has been the practice for the Harbour Commissioners to first obtain the 
City's consent to the' leasing and to include conditions in the lease 
agreements required to protect the City's interests both present and 
future. 

These arrangements have worked very well in the past and it is to be hoped 
that they will be continued in the future. 

WATERFRONT WALKWAY 

Council has a policy to provide a waterfront walkway west of Angus Drive. ^ 
The Superintendent of Parks in his letter to the Minister (see Appendix C) 
suggests one method of providing such waterfront walkway or promenade. 
It is suggested, however, that it may be easier to provide the walkway on 
the uplands except where portions of the foreshore have been filled. In 
this case, easements for the walkway would be required adjacent to the 
water. 


It is RECOMMENDED that City Council advise the Minister of Lands, Forests 
and Water Resources that the City of Vancouver has no objection to the 
renewal of lease arrangements with the North Fraser Harbour Commissioners 
but urges that the Commission: 

1. respect the City's land use policies and development objectives 

2. consult with the City prior to leasing water west of Angus Drive 

3. continue to obtain the consent of the City with respect to the 
lease of water within street end extensions. 

(♦appendices on file in City Clerk's Office) 

Your Board RECOMMENDS that the report of the City Engineer and the Director 
of Planning and Civic Development be approved. ' 

MOVED by Aid. Hardwick, 

THAT the recommendations contained in the foregoing report 
be approved as an interim statement and the Minister of Resources 
and Recreation and Conservation be advised a further Council 
statement will be made On the matter; 

FURTHER THAT the Standing Committee on Environment consider 
the whole question of water use along the North Fraser River. 

- CARRIED 


Regular Council, January 16, 1973 11 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont 'd) 


C. Report of Standing Committee on 
Finance and Administration 
January 11, 1973 

MOVED by Aid. Bowers, 

THAT the recommendations contained in the report of the 
Standing Committee on Finance and Administration, dated January 1 
1973, be adopted, except that, in respect of recommendation (a) 
re Priority 1 projects, item 1252 - False Creek Cleanup, be 
transferred from Priority 1 to Priority 2. 

- CARRIED 


The Council recessed at approximately 6:00 p.m. to reconvene at 
7:30 p.m. 

The Council reconvened in open session in the Council Chamber at 
approximately 7:30 p.m., with the following members present: 

PRESENT: Mayor A. Phillips, 

Aldermen Bowers, Gibson, Harcourt, Hardwick, 
Linnell, Marzari, Massey, Pendakur, 
Rankin and Volrich 

REPORT REFERENCE 

West End Rezoning 

The Council received, from representatives of the Social 
Planning and planning Departments, an explanation of the features 
with respect to the West End rezoning proposal to be heard at 
Public Hearing on Thursday evening, January 18th. A question 
period followed , 


COMMUNICATIONS OR PETITIONS (cont'd ) 

Tag Day: Vietnam 

Representatives of the "Medical Aid for Vietnam Tag Day 
Committee" appeared in aid of the request for permission to hold 
a Tag Day late in February or early in March, the proceeds to be 
used for all parts of Vietnam. The Council noted there was a 
rigid tag day policy restricting the privilege of tag days to 
Vancouver Poppy Fund Committee, Kinsmen Club of Vancouver (Apple 
Day) and Co-Ordinating Council of Lions Clubs (Carnation Day) . 

MOVED by Aid. Volrich, 

THAT the requested tag day be approved, to be held in the 
latter part of February or early in March, 1973; the proceeds 
of the tag day to be sent to the International Committee of the 
Red Cross to be dispensed for all areas in Vietnam; 

FURTHER THAT a subsequent report be furnished by the 
organization to the Council. 

- CARRIED 

Cultural Advisory Committee 

Earlier in the proceedings, when the Council considered a 
letter from the Mayor in respect of establishment of a Cultural 
Advisory Committee, a motion was passed referring the letter to 
this evening consideration on the principle involved and with 
respect to terms of reference; the matter ol personnel to be the 
subject of a future 'In Camera' meeting. 

cont 'd , , . 
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COMMUNICATIONS OR PETITIONS (cont'd ) 

Cultural Advisory Committee (cont'd ) 

MOVED by Aid. Rankin, 

THAT this communication from the Mayor be referred to the 
next regular meeting of Council, 

- CARRIED 

Community Cultural Centre Project: 
1895 Venables Street 


In the report of the Standing Committee on Finance and 
Administration dated January 11, 1973, dealt with earlier this 
day, an application under Winter Capital Projects re Community 
Cultural Centre at 1895 Venables Street, requiring City parti- 
cipation in the amount of $15,000, was deferred for further 
consideration pending a detailed report from the Director of 
Social Planning, 

Mr, Chris Wootten of the Board of Directors of the new- 
facility being present, the Council agreed to hear his 
representations in favour of the project, Mr, Wootten was 
heard accordingly, following which it was confirmed the Council 
would receive a detailed report at its next regular meeting 
from the Director of Social Planning on the matter, as referred 
to in the Finance and Administration report of January 11, 1973, 

(A motion by Aid, Marzari to hear Mr . Wootten and then determine 
the matter was amended by Aid, Rankin to just hear Mr, Wootten, 
The amended motion was carried) 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

LICENSES AND CLAIMS MATTERS 

Trailer Parks; Business License Fee 

MOVED by Aid, Linnell, 

THAT the report of the Board of Administration (Licenses 
and Claims matters), dated January 12, 1973, be adopted, 

- CARRIED 

D. PROPERTY MATTERS, January 12, 1973 

MOVED by Aid, Hardwick, 

THAT in respect of the report of the Board of Administration 
(Property matters). Clauses 1 and 2 be adopted; 

FURTHER THAT Council agree to the withdrawal of Clause 3 
respecting acquisition for Park Site #10, 367 East 8th Avenue, 
as per request from the Supervisor of Property and Insurance, 

- CARRIED 

E. Local Initiatives Program 1972-1973 
Fourth Report 


The Board of Administration, under date of January 15, 1973, 
submitted the following report: 

'The City Engineer reports as follows: 

"Since the last report, the Federal Government has approved 
another 11 of the City's submissions for L.I,P, grants, Tliis brinc,s 
the total of approved submissions to 23, summarized below: 

cont 'd , . , 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Local Initiatives Program 1972-1973 
Fourth Report (cont'd) 


Pro j . 
No. 

City 
Prio- 
rity 

Title 

Total 

Cost 

Federal 
Share 

City 
Share 

City 
% 

Total 

No. of 
Jobs 



Library 






1170 

2 

Library out- 
reach . 

$ 13,154 

$ 10,062 

$ 3,092 

24% 

4 

1171 

3 

Library Displays 

$ 24,173 

$ 18,252 

$ 5,921 

25% 

6 

1173 

2 

Planning 

City Information 
Inventory 

$ 34,096 

$ 21,294 

$ 12,802 

38% 

7 

117/4 

3 

Planning Studies 
S. Developments 

Social Planning/ 
Comm. D(jvmt . 

$ 35,002 

$ 21,294 

$ 13,708 

39% 

7 

1172 

2 

CommunLcat ions 
Centre 

$ 41,696 

$ 36,504 

$ 5,192 

12% 

12 

1168 

2 

MtAPCum 

Museum Display 
Development . 

$ 47,688 

$ 30,420 

$ 17,268 

37% 

10 

SUB-TOTALS 

$ 195,809 

$137,826 

$ 57,983 

29% 

46 

12 Projects 
City (to 12 

approved by 
January 1973) 

$ 800,008 

$557,388 

$242,620 

30% 

212 

^ SUB:;TOTAL 

$ 995,817 

$695,21^4 

$300,603 

59% 

258 

5 Priority l*i projects 
received this week/. 
(12 January) ' 

$ 194,8 24 

1 

$185,562 

$ 9 {•262 

5% 

61 

23 ProiGCts 

- GRAND TOTAL 

$1 ,190,641 

$880,776 

$309,865 

26% 

319 


Finance Committee recommends approval of all priority"! pro- 
jects,, and that priority 2 and 3 projects should be individually evaluated 
by Counc il . 

Project X1170 'Library Outreach' is a propram which, while 
broken into tv;o quite different parts, has the purpose of bringing the 
services and resources of the Library to people who can obtain maximum 
benefit from the programs. One part of the project is to present a 
series of scheduled programs of stories and informal music to children's 
hospitals and other shut.-i,n groups. This will be an extension of the 
children's story-hours held in the Libraries. Tl^.e second pnrt of the 
program is to complete and reproduce a selected annotated bibliography of 
British Columbia books for distribution at a minimum cost to teachers, 
librarians and other interested parties. 

Project XI 171 is another two part project which would bring 
the (Wist in- ictuMi lccs of the Library into fuller use for increased 
bGncfi! to I ho p''..i-,] e of Vancouver. Tlio first part of the project would 
be .; f'c: i inn u ion of ,i prcvic.n-. L.1,1'. program whveli produced kits on 
specif il. tii.'.! orienl rubjeets jiui compiled work of significant early 
phvjt oi.c.'iv'.ifrs. I Mil lu.t uill rorifsist of photographic slides taken from 
the Library's collection and a brief text describing the subject matter. 
The second part of the project would employ an artist to prepare displays 
throughout the Library system to publicize the Library resources. 


cont 'd 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Local Initiatives Program 1972-1973 
Fourth Report (cont 'd) 


Project X1173 aims to make the initial steps towards the 
compilation of a comprehensive information system to serve the Council, 
civic staff, and the citizens at large. As a first step, an inventory of 
data sources and records in all City departments would be compiled. This 
would entail record description, functions, accuracy, accessibility, 
potential for machine conversion, and maintenance provision. 

Project X1174 is a three part project. The first part of the 
project would investigate methods of beautifying the approaches to the 
core area, since many people approaching the central business district 
h?,ve a fairly sust-!i:;cd vi«v fio-'. the bridpi's and gain a lasting impress- 
ion therefrom. The second part of the program would involve fi-:ld surveys 
in local areas in conjunction with the Local Area Council. The third 
section of the project would entail a continuation of last year's L.I. P. 
project involving the completion of detailed land use maps from computer 
files. 'Ihese doL.'jilcd maps are essential to small-scale programs of 
local improvement and beaut if icat ion. They also have great benefit to 
Local Area Councils for their own use in communicating with their residents. 

Project X1172 'Communication Center' is a three part project. 
It will operate a manned library to research, catalogue and provide in- 
formation, news, ideas, facts, photos and films on planning and social 
services. It will also provide audio-visual aids for more effective 
coi.imunity development presentations. Furthermore, it is intended, with 
the cooperation of the Recreation Department of the Board of Parks and 
Public Recreation, to rent and distribute entertaining feature length 
films to nursing homes, hospitals, low income area recreation centres, etc. 

Project XI 168 is concerned with Technological Research of the 
Pacific Const Indian collection and the oriental collection. These 
collections will be sorted and photographed. Scale models of the four 
types of Northwest Coast Indian houses will be prepared. These will be 
useful in themselves and will guide future full-scale construction on the 
Museum foreshore. The second part of the project would involve the 
construction of educational displays which can be taken to sctiools and 
other interested groups. The displays will be prepared not only from the 
resources of the Museum but also from Library and other resource centers. 

CONSTDLRATION 

On behalf of Che Library, the Museum, the Planning Department, 
and the Department of Social Planning and Community Development, the City 
Engineer submits the foregoing projects for Council's CONSIDERATION." 


Your I!onrd submits the above report of the City Engineer for 
Council's CONSIDERATION.' 

MOVED by Aid. Hardwick, 

THAT Library Projects 1170 and 1171, referred to in the fore- 
going report, be approved on the normal basis. 

- CARRIED 

MOVED by Aid. Bowers, 

THAT approval not be given to the remaining four items, 1173 
and 1174 re Planning; 1172 re Community Development and 1168 
re Museums. 

(not put) 

MOVED by Aid. Rankin, 

THAT items 1173, 1174, 1172 and 1168, referred to in the 
report of the Board of Administration, be referred to the Standing 
Committee on Finance and Administration for further consideration. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

F. Report of Special Committee re 
False Creek, January 15, 1973 

The Special Committee re False Creek submitted the following 
report in respect of Site Office and Staff, False Creek Development 
Team: 


" At the Committee meeting held Thursday, January 11, 1973, 
the Board of Administration submitted two reports dealing with 
additional staff and a site office for the False Creek Develop- 
ment Team. 

The Director of Planning and Civic Development and the 
Supervisor of Property and Insurance have, at the request of 
your Committee, been investigating City-owned buildings in 
False Creek for use as a site office, and after careful study, 
recommended the building at 1101 West Sixth Avenue. The costs 
for the operation are as follows: 

Annual Costs: 


Rental @ $200 per month 
Utilities 
Janitor Services 
Insurance 


2,400 
2,500 
1,800 
200 


Sub-Total 


$ 6,900 


Non-Recurring Costs : 

Miscellaneous (Moving 

Renovations, Etc.) 
Furnishings* 
Supplies and Printing** 


1,000 
4,000 
2 , 000 


Sub-Total 7,000 
TOTAL $13,900 

(*This includes surplus furniture from City 
Stores and a typewriter, calculator and 
necessary drafting equipment) 

(**This amount does not cover the annual cost 
of office supplies, drafting supplies and 
printing, but will be sufficient until the 
total budget is presented.) 

At the same meeting the following report was submitted in 
connection with staffing: 

"The Director of Planning and Civic Development reports as follows: 

'On October 3rd, 1972, City Council approved a recommendation of Lhc 
Special Cominittce ic False Creek for an increase in civic staff for 
work on the False Crock development programme. This approval was 
specifically for four additional professional positions. These four 
positions have been processed and advertised and all but one position 
have been filled. The recommendation of the Special Committee made 
reference to the need for 'appropriate clerical and technical assistants' 

A comprehensive report is in preparation covering a variety of personnel 
matters including the need for these particular positions. This report 
will be presented to Council shortly. However, the appointment of 
additional back-up staff for the False Creek team is urgent. There is 
insufficient space at City Hall and when the site office is occupicil on 
February 1st, 1972, some assistance will be required. 

cont 'd . . . . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Report of Special Committee re 
False Creek (cont'd) 


These positions for back-up staff will be chargeable to the False Creek 
Capital appropriation account. 

It is RECOMMENDED that approval be given to the appointment of one Clerk 
Stenographer and two Planning Assistants to provide clerical and technical 
assistance for the False Creek team in the site office, subject to classifi- 
cation review by the Director of Personnel Services. 

It is FURTHER RECOICEKDED that the Special Committee re False Creek endorse 
the recomjiiendation of the Director of Planning and Civic Development for onward 
transmission to Council.' 

Your Board RECOMMENDS that the report of the Director of Planning and 
Civic Development be approved. " 

Your Conunittee considered the recommendations submitted by the 
above reports and 

RECOMMENDS that 

(1) on the understanding it is to be regarded as temporary, 
approval of the False Creek Site Office at 1101 West Sixth 
Avenue and the approval of $13,900 for the establishment 
and annual operation of the site office. As approved by 
Council on September 29th, the funds for the site office 
will be provided from False Creek Development Capital 
Funds ; 

(2) approval be given to the appointment of one Clerk Steno- 
grapher and two Planning Assistants to provide clerical 
and technical assistance for the False Creek team in the 
site office, subject to classification review by the 
Director of Personnel Services; 

Further, that the Special Committee re False Creek 
endorse the recommendation of the Director of Planning 
and Civic Development for onward transmission to Council." 

MOVED by Aid. Hard wick, 

THAT recommendation (1) in the foregoing report be approved 
and recommendation (2) be referred back to the Special Committee 
for further consideration. 

- CARRIED 


COMMITTEE OF THE WHOLE 

MOVED by Hardwick, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Gibson, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 
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BY-LAWS 

Jiy-J^AW 'JY; AMKND by-law #37 92, BEING THE 
tyfrf/.khh-k}; ir/-/,Atf ^t'> j<ivf; Standing 
Committees greater latitude) 


MOVED by Aid. Rankin, 
SECONDED by Aid. Linnell, 

THAT leave be given to introduce a By-law to amend By-law 
No. 3792,-^ being the Procedure By-law, and the By-law be read a 
first time. 

- CARRIED 

MOVED by Alderman Rankin, 
SECONDED by Alderman Linnell , 

, THAT the By-law be read a second time. 

- CARRIED. 

MOVED by Alderman Rankin, 
SECONDED by Alderman Linnell , 

THAT Council do resolve itself into Committee of the Whole 
to consider and report on the By-law, His Worship the 
Mayor in the Chair. 

- CARRIED - 

MOVED by Alderman Rankin, 

THAT the Committee of the Whole rise and report. 

- CARRIED. 

The Committee then rose and reported the By-law complete. 

MOVED by Alderman Rankin, 
SECONDED by Alderman Linnell, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED. 

MOVED by Alderman Rankin, 
SECONDED by Alderman Linnell, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED. 

(The By-law received three readings.) 

MOTIONS 

1 . New Airport Runway 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Pendakur, 

THAT WHEREAS the public hearing regarding the construction 
of a new runway at the International Airport, Sea Island is 
scheduled to commence January 17, 1973; 

AND WHEREAS it is likely the use of that runway by long 
range, high speed, high capacity aircraft may have detrimental 
environmental consequences to the citizens of Vancouver and in 
particular South Vancouver; 

cent 'd . . . , 
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MOTIONS (cont'd ) 

New Airport Runway (cont'd) 

THEREFORE BE IT RESOLVED THAT Alderman Harcourt be requested 
to appear before the hearing on the matter and ask that plans 
to build the new runway be postponed until: 

(a) an environmental study has been done and made available 
to the City of Vancouver and the public, 

(b) the City of Vancouver has had an opportunity to study 
the report and participate constructively in the pro- 
tection of the environmental quality of South Vancouver. 

- CARRIED 

2. Shannon Property: 
Development 


MOVED by Aid. Volrich, 

THAT the resolution of Council passed the 3rd day of January, 
1973 and relating to the Shannon property at 57th and Granville 
Street and reading as follows: 

'FURTHER THAT the requirements having been fulfilled 
to the satisfaction of the Council and the Technical 
Planning Board, the relevant departments take the 
appropriate action to have the development proceed 
forthwith ' , 

be rescinded. 

(notice) 

Notice was called and recognized by the Chair. 


NOTICE OF MOTION 

The following Notices of Motion were submitted and recognized 
by the Chair. 

1 Third Crossing: Burrard Inlet 

MOVED by Aid. Pendakur, 

THAT the following resolution of the City Council of 
December 21, 1971, be rescinded: 

'THAT WHEREAS it is reported that representatives of the 
Federal and Provincial Governments are prepared to commence 
the Third Crossing of Burrard Inlet immediately; 

AND WHEREAS the Swan Wooster/C .B .A . report dated July, 1970, 
estimates the cost of making provision for the distributor 
from the Crossing in Vancouver to be $3.2 million for the 
first stage; 

THEREFORE BE IT RESOLVED that the City of Vancouver advise 
the Federal Government, the Provincial Government and the 
North Shore municipalities that Vancouver is prepared to 
participate in the cost-sharing for the proposed Third 
Crossing of Burrard Inlet on the basis of the formula 
suggested in the report of Swan Wooster/C .B . A . dated July, 
1970, on the understanding that the City of Vancouver's 
contribution in the first stage will be limited to provision 
for the distributor function at the North end of the Thurlow 
tunnel, but not the construction of such distributor'. 


(notice) 
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NOTICE OF MOTION (cont'd ) 

2. Shannon Property: 

Repeal of By-law No. 4349 

MOVED by Aid. Volrich, 

THAT the Corporation Counsel prepare and bring forward a 
draft by-law to repeal By-law No. 4349 passed by the City Council 
on the 5th day of March, 1968, having the effect of rezoning the 
Shannon property at 57th Avenue and Granville Street from RS-1 to 
CD-I, and that a Public Hearing thereon be held at as early a 
date as may be practicable. 

(notice) 

ENQUIRIES AND OTHER MATTERS 

enquired in regard to the proposal to 
construct a new runway at the Airport , 
and whether the City has been in- 
formed of any environmental study 
and what measures can be taken to 
protect the environmental quality of 
the people in the South Vancouver area. 
It was advised a hearing on the 
matter will be proceeding immediately. 

Alderman Harcourt answered to the 
effect it is his understanding 
environmental studies have not been 
made and that members of Council and 
officials of the City have not been 
communicated with on the matter. The 
Alderman intends to appear before 
the hearing. 

(the foregoing enquiry was made prior to the passing 
of the motion recorded earlier in these proceedings 
on this subject) . 

Alderman Linnell - made a statement of protest respecting 

Change in Board of the recent change in the Board of 

Administration Organization Administration organization, following 

which the Mayor explained his position 
on the matter and other members of 
Council spoke to the subject. A copy 
of the statement is on file. 

The Mayor advised that a report is 
being prepared for Council on new 
procedures as a result of this 
recent change. 

Mayor Phillips - referred to a letter, dated January 11, 

Pioneer Park 1973, from the Save our Parkland 

Association, expressing its disapproval 
of the action of the previous Council 
in removing benches and planters in 
Pioneer Park and suggesting the park 
should be placed under the jurisdiction 
of the Park Board. 

It was agreed that the subject of 
Pioneer Park be placed under the 
responsibility of the Standing Committee 
on Environment for discussions with 
the Park Board . 


Alderman Pendakur - 
Proposed New Airport 
Runway 
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ENQUIRIES AND OTHER MATTERS (cont'd) 


Mayor Phillips - 
Council consideration 
of Regional District 
Matters 


advised he was arranging to have 
placed on the Council agenda, immediately 
prior to regular Regional District 
meetings, the subject of Regional 
District matters in order that Council's 
Regional District members could discuss 
with Council, matters to receive con- 
sideration at the District meetings. 


The Council adjourned at approximately 10:00 P.M. 


*** 


The foregoing are Minutes of the Regular Council meeting 
dated January 16, 1973, adopted on January 23, 1973. 



Board of Administration, January 12, 1973 .... (BUILDING - 1) 

BUILDING AND PLANNING MATTERS 

RE COMMEN DAT I ON S 

1. Adanac Planning Advisory Committee 

The Director of Planning and Civic Development and the Director of 
Social Planning report as follows: 

" BACKGROUND 

On August 15, 1972, Council agreed to the formation of a 
Planning Committee composed of public officials and citizen 
representatives to advise the City on a plan for development 
of the area of land bounded by Charles, Cassiar, Adanac and 
Boundary. This Committee, the Adanac Planning Advisory 
Committee, has been set up with the following members: 

3 representatives of the Hastings-Sunrise Action Council 
3 representatives of the Adanac area 

1 representative each from CMHC, the School Board, the 
Park Board, the Department of Social Planning and 
the Department of Planning and Civic Development. 

The first meeting of the Adanac Planning Advisory Committee 
was held on December 19, 1972. It was agreed that Council 
resolutions should be sought on two matters discussed at the 
meeting. 

The first matter related to the citizens' concern that City- 
owned land might be sold and developed prior to approval of 
a plan. It was explained that the Director of Planning and 
Civic Development has power to control the disposal of these 
lands. However, the Committee agreed that City officials 
present at the meeting should seek more definite assurances 
from the City and that a Council resolution should be sought. 

The second matter related to the citizens ' concern that any 
matters pertaining to the Charles/Adanac area should be 
referred to the Advisory Committee for its information and 
consideration. The Planning Department has an Index Map 
System whereby all matters relating to development and 
subdivision in study areas are referred to appropriate 
officials. Citizen members of the Advisory Committee, how- 
ever, want assurance from City Council that the Committee will 
be advised of all matters pertaining to development and public 
works . 

RECOMMENDATION : 

The Director of Planning and Civic Development and the Director 
of Social Planning recommend: 

(a) THAT all City-owned land bounded by Charles, Cassiar, 
Adanac and Boundary and by Adanac, Skeena, the lane 
north of Adanac, and Kootenay be withheld from sale 

and left undeveloped until such time as Council approves 
a plan for the area. 

(b) THAT all City departments be instructed to refer matters 
pertaining to the above area to the Adanac Planning 
Advisory Committee through the Director of Planning for 
information and consideration and for comment from the 
Committee . " 

Your Board RECOMMENDS that the recommendation of the Director of 
Planning and Civic Development and the Director of Social Planning 
be approved. 

(A copy of the plan marked as Appendix I is attached for the 
information of Council) . 
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2. E/S Tyne, Euclid and Foster 
Purchase of Land 


The Director of Planning and Civic Development reports as follows: 

"Lots 18-20, Block 1, D.L. 36 & 49 being the east side of Tyne, 
Euclid and Foster are in one ownership. The owner has applied 
to subdivide the three properties into two parcels with the 
intent of retaining the existing house and creating a larger 
single-family lot for sale. 

These properties are located in a block of land (Block 1, 
D.L. 36 & 49) which is owned principally by the City of 
Vancouver. The exceptions are the subject properties (Lots 
18 to 20); Lots 21 & 22, controlled by the Park Board; and 
Lot 23 which is privately owned. The ownership of this 
block and adjacent land is illustrated on the attached map. 

This block and the north part of Block 8 was rezoned from 
M-1 to RS-1 in 1971. The W^s Lot 2, Block 8, D.L. 36 & 49 
was purchased to prevent industrial development and retain 
the residential character of the area. 

The block was at one time considered for park development and 
later for an elementary school annex. Both these proposals 
have been abandoned. The site however lends itself to the 
possibility of a low density multiple housing development. 
In order to protect this and other possibilities the Director 
of Planning RECOMMENDS that Council instruct the Supervisor 
of Property and Insurance to enter into negotiations with the 
owner for the purchase of his land." 

Your Board RECOMMENDS that the recommendation of the Director of 
Planning and Civic Development be endorsed. 


3. 8155 Granville Street: 
Motor Homes Sales 


The Director of Planning and Civic Development reports as follows: 

"Mr. W.R. Miller for Miller Trailer Sales Ltd., has filed 
Development Permit Application No. 60510 to use a portion 
of the existing Gulf Oil Service Station at the southwest 
corner of 65th Avenue and Granville Street for the sale 
and display of motor homes. 

The plans submitted with the application indicate that 
approximately 625 square feet area of the site would be 
used for the parking and display of the motor homes. 

The site size of this existing gasoline service station 
is 93 ' X 126. 6 ' . 

The Technical Planning Board and the Vancouver City Planning 
Commission recommend that Development Permit Application 
No. 60510 for a second use on this site be refused due to 
the small site size." 

Your Board RECOMMENDS that Development Permit Application No. 60510 
be refused in accordance with the recommendation of the Technical 
Planning Board and the Vancouver City Planning Commission. 


DELEGATION REQUEST 
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4. Rezoning: Both Sides Main Street 
From 33rd Avenue to 49th Avenue 

The Director of Planning and Civic Development reports as follows 

"At its meeting of November 28, 1972 Council passed the 
following motion: 

'THAT the Department of Planning and Civic Development 
review the zoning on both sides of Main Street from 33rd 
Avenue to 49th Avenue, giving consideration to rezoning 
some areas C-2 in order to permit small stores at 
ground level, with apartments above ground floor.' 

The Department is presently studying alternative patterns for centres 
of development within the City which will include consideration of 
present and future patterns of commercial development. The study 
of an isolated area for a special type of commercial development 
is premature until decisions have been made on an overall policy 
for the location and extent of development for centres of activity 
in the City. The extension of commercial zoning along this 
section of Main Street could have the effect of weakening established 
or proposed commercial areas and not be in the best interests of 
City development. 

RECOMMENDATION: 

It is recommended that the instruction from Council for the 
Department of Planning and Civic Development to review the 
zoning on Main Street from 33rd Avenue to 49th Avenue be re- 
ferred to the Council Committee on Civic Development for con- 
sideration at the time Sub-Centre Development Alternatives are 
being discussed. " 

Your Board RECOMMENDS that the recommendation of the Director of 
Planning and Civic Development be approved. 

CONSIDERATION 

5. Section 570 of the Vancouver Charter 
Re Withholding of Permits Pending 
Passage of Zoning By-laws 

The Corporation Counsel reports as follows: 

"At the Council meeting held on January 9th, 1973, ;I 
was instructed to bring in a report on the question 

"of obtaining a Charter amendment on the advisability 
of either elirrdnating the compensation payable under 
this section or, alternatively, increasing the periods 
for which Council may hold up the permits. 

May I first point out that as it is not at this date 
possible to comply with the Standing Orders of the House 
ref^arding Private Bills, such a Charter amendment could 
only be obtained with the leave of the House on the 
recommendation of the Private Bills Committee. In the 
past, such leave has generally been confined to non- 
contentious issues, as granting such leave at the last 
minute does not permit adequate and appropriate publi- 
city of the proposed amendment to enable any represen- 
tations to be made. 

IJhen Section 570 is invoked, its effect is to freeze 
the right of an individual to obtain a development 
permit "and proceed with his development in accordance 

cont 'd. . . . 
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Clause No. 5 continued 


with an existing by-laxv, and since such a ♦ hold-up » 
pending the passage or non-passage of the new by-law 

could cause the _a 2T:li cant financial hardship, the 
Legislature included a provision that if the proposed 
by-lav/ v/ere not passed and the person was therefore 
able to continue with the development he should be 
compensated for his losses arising from the holding 
up of the permit. If the by-law is passed, no compen- 
sation is payable. 

Before askin~ for the removal of the compensation clause, 
I would think the Committee would expect" information 
ahovjin^ v;hat effect this m.i;-ht hav3. I dc not believe 
any study has ever been made of the application and 
effect of this clause over the years, and since it is 
unlikely that this could be satisfactorily determined 
before the Private Bills Committee sits, and since the 
removal of this clause is removing a right conferred 
by the Legislature, I vrould have some doubts that the 
Committee wor-.ld conoid cr its removal at this Session. 
They might, however, well consider an application to 
increase tha period for which the permit m.ay be vdth- 
held. A total of 90 days imposes processing difficulties 
on the adminictration and forces Council to make a deci- 
sion on important by-law changes in a very short period 
of time (90 da^rs) if it is to avoid 3::posure to claimed . 
Council may vrish to consider that at this Session the 
City apply for a change in the hold-up periods from 30 
and 60 days to perhaps 60 and 90 days respectively, or 

from a total of 90 days to a total of 150 days. If 
so instructed, I will immediately prepare an appro- 
priate Charter amendment. 

I would seek Council's instructions in that regard." 

Your Board submits the foregoing report of the Corporation Counsel 
for the CONSIDERATION of Council. 

INFORMATION 

6. Shannon Estates 

The Corporation Counsel reports as follows: 

"At the Council r.seting held on J?.nv .-.ry 9th, 1973, I was 
instructed to report to Council on the f cllov.'ing ques- 
tions: 

(a) Is it within the power of Council to repeal By-lavr 
IIo. 4349 (enr.cted I-Iarch 5, 1962), being a by-law 
to rezone property knovm as * Shannon instates* from 
RS-1 to CD-I? 

(b) What legal consequences are there for the City, 

having regard to the existing development permit 
and the issuance of building permits? 

It is a principle of law that the pov/er to enact by-laws 
includes the po'.:er to amend or repeal by-laws. The exer- 
cise of such pov/ers involves tvro questions, namely: 
whether the enactment was valid and, if so, what effect 
it might have. 

In enacting a by-law of this t3-pe Council is performing 
a legislative function but, because of the natui'e of 
such a by-law, the laxv prescribes that the exercise is _ 
one of a quasi judicial nature and the enactment, there- 
fore, must be in compliance with the rules of natural 
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justice. One of the possible ^^"ounds for quashing this 
class of by-law is the exercise of bad faith which, in 
law, means an improper use of the pov;er conferred, the 
most common example being the motivation behind the 
enactment . 

Assuming the repealing by-lav; to be valid, the effect 
in this case would be to revive the RS-1 zoning, and 
the crucial question is what effect this has on the 
property to v/hich the original CD-I By-law applied and 
any rights acquired by the oxvner of the property. . 

CD-I is a special zoning district dealing with a specific 
property and for a specific use or uses, conferring upon 
the ovmer the right to carry out that specific develop- 
ment upon due compliance not only with any conditions 
laid down, but with all other by-law requirements such 
as permits, etc. 

The common lav»^ holds that v/hore the individual has taken 
lawful sdvanta-9 of the ri'-^ht conferred upon him and has 
complied with all the conditions ir.i.posed upon him, he 
obtains a vested rijht to do that v;hich he was permitted 
to do. In short, v^here a development permit has been 
issued and v/Lere a building permit has been applied for 
and under the by-law he is entitled to its issuance or 

it has in fact been issued, then he has acquired vested 
rights which cannot be affected by the repealing by-law. 
While the property would in lav; be rezoned to R5-1 by 
repealing the CD-I by-law, it, per se, will not affect 
the rights ha has obtained under the CD-I by-law. This 
has no connection, of course, v;ith the manner in v/hich 
he may lose those rights through expiration of the per- 
mits or the operation of other b3^-la'.;s in respect of 
those rights. If he were to lose the permits by failing 
to comply with the by-laws governing those permits, in 
my opinion he would lose his e:>:istin3 vested rights and 
would have to comply with the re-instated RS-1 zoning." 

Your Board submits the foregoing report of the Corporation Counsel 
for the INFORMATION of Council. 


COUNCIL ACTION SEE PA6EiS}..,££z£L 
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FINANCE MATTERS 


RECOMMENDATIONS 


1. New Bank Account - Provincial Court - Family Division 

The Deputy Director of Finance has reported as follows: 

"The Administrator of the Provincial Court - Family Division 
has requested that a Trust Savings Account be opened at the 
Canadian Imperial Bank of Commerce, Corner of Powell and Victoria 
Streets. 

The Court's Family Division In accordance with Court orders 
receives and deposits family maintenance payments into a non-interest 
bearing chequing account, and draws cheques on that same account to 
forward the payment to the intended recipient. The volume of such 
transactions has Increased considerably and the chequing account 
constantly has a high balance of funds on deposit. The balance on 
hand Is almost always In excess of $10,000. beyond operating require- 
ments. 

The bank charges on the chequing account, mailing and stationery 
costs Involved are all borne by the City. By transferring a portion of 
the excess of funds In the chequing account to an Interest bearing 
savings account some revenue could be generated to offset the City's 
costs in this activity. The amounts transferred would be maintained 
In round amounts with only the Interest drawn periodically to the 
credit of the City. This same system has been successful lyoperated 
at the Downtown Provincial Court offices for many years. 

Therefore it Is recommended that the Director of Finance be 
authorized to open a Trust Savings Account at the Canadian Imperial 
Bank of Commerce, Corner of Powell and Victoria Streets, and to 
designate the signatories to the account from time to time as required." 

The Board of Administration FIECOMMENDS that the recommendation 
(j)f the Director of Finance be adopted. 

Distribution of Information from the 1971 Census 

The Director of Finance and the Co-ordinator of Data Processing 
ajnd Systems report as follows: 

"Statistics Canada is now making available data collected from 
tjhe 1971 Census. There is one significant difference in the manner 
in which this data will be tabulated and distributed, when compared 
with previous censuses. It is now possible for the user to identify 
unique area in which he is interested and have the particular 
nformation relevant to this area tabulated to the form he wishes, 
within certain constraints. For previous censuses, data was only 
made available by census track. Statistics Canada is also making 
available to municipal and provincial agencies certain computer 

rograms and data files which can be used locally without reference 
to Ottawa. Some of these programs have been already made available 
to the City and we are now using them on Simon Fraser University's 
computer system. We have had however, some problem with these 
programs and newer versions are now available. Therefore, while the 
1971 Census information is potentially more useful than data from 
prior censuses, we must have a better knowledge of what is available, 
ia what form, and how to get it, to make full use of this information, 
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CLAUSE NO. 2 (continued) 

Statistics Canada will be presenting a one-day seminar in Ottawa 
sometime in the month of February, so that they can educate their 
customers on the use of the 1971 Census data. They have invited 
us to send a representative to participate in the seminar. It 
would be most useful for the City's use of Census data if we could 
send Mr. Jim Gorton, a Systems Analyst in the Data Processing 
Division, to Ottawa for this one-day seminar. In addition, it would 
be most useful if Mr. Gorton could spend one additional day in 
Ottawa, meeting with Statistics Canada staff to determine how we 
might transfer the latest versions of the census computer programs 
to Vancouver and use them for the dissemination of census information. 

The Comptroller of Accounts advises that the necessary funds 
can be provided from the Account No. 7090/929, 'Travel - General 
Government Account. ' 

It is recommended that Mr. Gorton be authorized, in advance 
of Budget approval, to travel to Ottawa for two days to attend the 
seminar and meet with Statistics Canada staff, plus up to two days 
travel time at a cost of $340, plus four days leave with pay." 

Your Board RECOMMENDS that the foregoing recommendation of the 
Director of Finance and the Co-ordinator of Data Processing & Systems 
Division be approved. 

3. Seconding Probation Officer III to the Task Force on 
Corrections under the Auspices of the Department of 
the Attorney-General, Province of British Columbia 

The Chief Probation Officer reports: 

"The Attorney-General of the Province of British Columbia recently 
appointed a Committee to study the correctional processes within 
the province. This study is reported to include research into all 
areas of corrections including adult jail services, legislative 
matters, and probation. Significant investigation of juvenile 
delinquency and the services available to the young offender will 
be given priority. As a result of this study the Deputy Director 
of Corrections for the Province has been appointed Chairman of 
this Commission and his request to the Chief Probation Officer is 
included in the following: 

'One of our priority areas of concern is probation - especially in 
the large urban areas of the province which are the critical centres 
for juvenile delinquency and crime. 

As we are working under a very tight time schedule, this necessitates 
our utilizing the assistance of experience experts in the field. 

To this end we would appreciate the services of one of your senior 
probation officers for the month of January. We would reimburse the 
City of Vancouver for his salary upon receipt of a bill from you for 
this salary cost. 

As time is critical, I would appreciate action on this request as 

soon as possible.' „ . , », m^^u^,. du n 

^ Signed: M. Matheson, rh.U. 

Chairman, Corrections Task Force. 

The Chief Probation Officer recommends seconding a senior supeirvisor 
to satisfy the above purpose, with reimbursement from the above 
Commission to the City of Vancouver of $1,323.00 Cor one month's 
salary and frinpo benefits. Due to Departmental pressures, this 
arrangement of necessity could only be for a short period." 

Your Board RECOMMENDS the foregoing recommendation of the Chief 
Probation Officer be adopted. 
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4. Investment Matters - (Various Funds) - November, 1972 

(a) Security Transactions during the month 
of November, 1972 

(b) Summary of Securities held by the General 
and Capital Accounts only as at November 30, 

1972 

(a) GENERAL AND CAPITAL ACCOUNT TRANSACTIONS 

Maturity Maturity Term Annual 

Date Type of Security Date Value Cost Days Yield % 

Chartered Banks Deposit Receipts and Government Notes Purchased 


10 

Bank 

of 

Montreal 

Nov. 

1V72 

Sl,'»00.536.99 

SI ,'•00,000.00 

'• 

3.50 


II 

II 

II 

Dec. 

18/72 

1, '♦06,357.53 

1 .'•00,000.00 

3't 

'•.875 

\k 

II 

■I 

Nova Scotia 

Dec. 

'1/72 

995,696.00 

992,970.00 

20 

5.01 

15 

Bank 

of 

B.C. 

Nov. 

20/72 

299,505.00 

299,29'^.00 

5 

5.15 

17 

Ontario Treasury Bill 

Dec. 

1/72 

7'»5,710.00 

7'^'^, 297. 00 

1'^ 

'•.95 

23 

Bank 

of 

Montreal 

Feb. 

23/73 

1,013,232.88 

1 ,000,000.00 

92 

5.25 

23 

Bank 

of 

Montreal 

Feb. 

27/73 

506,90't.ll 

500,000.00 

96 

5.25 







S6,367,9'»2.51 

$6,336,561.00 




*********************** 

DEBT CHARGES EQUALIZATION FUND TRANSACTIONS 

... ... Term Annual 

Maturity Maturity 

Date Type of Security Date Value Price Cost Yrs/Mos Yields 

Debentures Purchased 

Nov. 29 City of Vancouver ki% Oct. 15/73 $60,000.00 $97. '•5 $58, '•70. 00 0/11 7.20 


*********************** 
SINKING FUND TRANSACTIONS 


Maturity Maturity Term Annual 
Date Type of Security Date Value Cost Days Yield % 


Chartered 

Banks Deposit Receipts Purchased 



Nov. 2 

Bank of B.C. Apr. 16/73 $512,770.55 $500,000.00 
Bank of B.C. Apr. 16/73 511,695.07 500,000.00 

$1 ,02'^,'^65.62 $1,000,000.00 

165 
153 

5.65 
5.58 


CEMETERY PERPETUAL MAINTENANCE FUND TRANSACTIONS 



Date 

Maturity Maturity 
Type of Security Date Value Price Cost 


Term Annual 
Yrs/Mos Yield? 


Debentures Purchased 

Nov. 2 City of Va'ncouver 5 3/'*% Oct. 15/77 $'•,000.00 $92.75 $3,710.00 '•/II 7.53 

8 " " " 5 yk% Oct. 15/77 1,000.00 92.00 920.00 '•/II 7.73 

8 " •" " 6? June 15/80 I ,000.00 89.25 892.50 7/7 7.91 

$6,000.00 $5,522.50 


******************** 


(b) SUMMARY OF SECURITIES HELD AS AT NOVEMBER 30, 1972 

GENERAL AND CAPITAL ACCOUNT ONLY 

Type of Security Par or Maturity Value Cost or Book Value 

Short Term 

Chartered Banks and Government 

Deposit Receipts and Notes $36, 90'^, '•99. 76 $36,138,987-00 


Med i um Te rm 

B.C. Hydro 6 Power Authority 7^ 

Parity Bonds due Sept. 1/75 $ 328,000.00 $ 330.335.59 
B.C. Hydro t Power Authority (>% 

Parity Bonds due Aug. 15/77 8'^0.000.00 8^0'°°°-°° 

$ M6R,O0O_.OO $ 1 ,170.335.59 

Your Board RECOMMENDS that the report of the Director of Finance 
)n Investment Matters (Various Funds) for November, 1972, be confirmed 
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5 . Proposed Stated Case 

The Assessment Conunissioner submits the following report: 

"In 1972 Rayonier Canada (B.C.) Limited appealed to the 
Real Property Court of Revision and the Assessment Appeal 
Board alleging that certain equipment in their Marpole 
Mill was pollution control equipment and should have been 
treated as exempt, or partially exempt. Our position was 
that the equipment under appeal was in no way related to 
pollution control and was not entitled to any exemption. 

The decision of the Assessment Appeal Board was received 
recently and they have decided that this particular 
equipment is partially exempt, 

I have discussed this matter with the Corporation Counsel 
and we feel that the decision of the Board is incorrect 
and, although the amount of money involved is not large7~we 
feel that the principle involved is sufficiently important 
that a Stated Case should be taken to the British Columbia 
Supreme Court. The Assessment Equalization Act states that 
any appeal requires Council approval and, it is therefore 
recommended that Council authorize the Corporation Counsel 
to take a Stated Case in respect of this decision. " 

YOUR BOARD RECOMMENDS the foregoing report of the Assessment 
Conunissioner be adopted. 


FOR COUNCIL AaiON SEE PAfiE(S) ...^ 


STRIBUTED MONDAY 


REPORT TO COUNCIL 
STANDING COMMITTEE ON FINANCE & ADMINISTRATION 
JANUARY 11, 1973 


A meeting of the Standing Committee of Council on Finance was 
held in the Engineering Board Room, Sixth Floor, City hall, on 
Thursday, January 11, 1973, at 1:30 p.m. 

PRESENT ; Alderman Bowers (Chairman) 

Aldermen Harcourt and Volrich 


ABSENT! 


Alderman Gibson 


CLERK TO 
THE COMMITTEE: 


R. Henry 


PART 


1. Local Initiatives Projects and Winter Capital Projects 

The Committee reviewed the funding of Local Initiatives Projects 
and Winter Capital Projects having the benefit of a summary of the 
amounts involved and details of the various items prepared by the 
Deputy City Engineer. 

The summary, after amendment, is shown as follows and the 
various details are attached as Appendices A and B: 


SUMMARY OF L.I. P. & WINTER CAPITAL PROJECTS 


January 15, 1973 


L.l.P. PROGRAM - A 


Submitted 
Total City Share 


Fed. Approved 
Total $ City $ 


City Approved 
Total $ City $ 


L.l.P. 


1,103,793 

201,723 

$822,935 

$134,679 

442,302 

67,434 

L.l.P. 

- Capital 

501,037 

251,593 

357,706 

175,186 

357,706 

175,186 

L.l.P. 

- Capital 
(5-Yr,Plan) 

1,427,861 

1,081,307 









TOTAL 


3,032,691 ^ 

1,534-, 623 

$1,190,641 

$309,865 

800,008 

242,620 


WINTER CAPITAL - B 


New Projects 


Engineering 5-Yr. 

Plan 


(non-wages) 
Total City Share 


$6,463,li9 $4,315,084 


Engineering - Seawall • 3,500,000 1,250,000 


TOTAL 


$■1134,100 $6,207,748 


City Funds In 5-Yr. Plan. 


City Funds required. Recommended 

by False Creek and Finance Committees 


Work evenly distributed over year 
Property Owner's contributions, 
estimated to be $423,072. 
Total Project valu*»:$3,914,139. 


Cont'd. . , . 
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WINTER CAPITAL - B (cont'd.) 


Social Planning/ 


Community Develop- 

30,000 

15,000 

City Funds required 

ment 




Park Board 

7,907,706 

3,903,2H 

City Funds In S-Yr. Plan 

TOTAL 

1 

$19,321,80^ 
/ 

$10,125,962 



The Deputy Director of Finance advised that if Council approves 
all Priority 1 Projects and assuming the Federal Government approves 
all of them, which is unlikely, this would result in the 1973 
Operating Budget providing approximately $327,000, plus any Council 
approval of Priority 2 Projects, with a grand total from the 1973 
Operating Budget not exceeding $400,000. While this is higher than 
last year's comparative cunount of $215,000, the Deputy Director of 
Finance indicated that it would not appear to present any 1973 
budget problems. 

Insofar as winter Capital Projects are concerned the Deputy 
Director of Finance advised that these are the City's normal 
capital projects for the Five-Year Plan, accelerated in time to take 
advantage of the Federal Winter Employment Programs. The only 
financial implications on the negative side would be the necessity 
to borrow the money earlier than originally planned, however, it 
was advised that this would not present any difficulties. The 

I advantages of labour cost forgiveness and lower interest rates would 

I far outweigh any problem (of a financial nature) . 

With regard to Winter Capital Projects not in the Five-Year Plan: 

Engineering - Seawall. City share $1,250,000 over three years. 

Engineering - Undergrounding. City share - exact figure unknown 

but appears to not exceed approximately $643,000 over 
a probable three year period. 

Parks - (L.I. P. X1197) . City share $99,214 over three years. 

These three items represent capital projects over and above the 
Five Year Plan. However, the Deputy Director of Finance sees no 
difficulty in providing funds for these projects, in the Supplementary 
Capital Budgets of 1973, 1974, 1975. The funds for the Supplementary 
Capital Budget are provided by the Ih mills included in the general 
tax levy plus proceeds from certain property sales. This last item 
is under consideration by Council in connection with the concept of 
land banking. 


RECOMMENDED 

(a) THAT Council approve the projects listed as Priority 1 (Appendix A) 
that have been or will be approved by the Federal Government with the 
exception of #1197 (Beach and Park Restoration - $357,706) which ite?n 
be transferred to Winter Capital Projects. (This will change the City's 
share on #1197 from $175,186 to $99,214.) 


AMENDED 

SEE PAGE 


(Cont'd. . . ) 


I 


I 
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j RECOMMENDED 

j (b) THAT the projects listed as Priority 2 and 3 (Appendix A) be 
j considered each on their own merit when they are submitted to Council 
I from time to time. The sum of Priority 1, 2 and 3 projects not to 
exceed $400,000 (Note six such projects are submitted by Engineering 
Department in a separate report to Couhcil, January 16, 1973.). 

! (c) THAT approval be given to apply for Winter Capital Projects as 
' detailed in Appendix B, except the Social Planning/Community Development 
Project (Community Cultural Centre) and the necessary application be 
made by Mr. G. Lawson, City Engineer or Mr. W.H. Curtis, Deputy City 
Engineer on behalf of the City. 

j FURTHER THAT the Community Cultural Centre Project ($30,000) be 

deferred for further consideration pending a detailed report from the 
j Director of Social Planning. 

(d) THAT Council approve the City's share of the two Capital Projects 
not in the Five-Year Plan, i.e. Engineering Seawall $1,250,000 over 
three years and Under grounding, $642,664 over three. years. 


The meeting adjourned at approximately 2:50 p.m. 


********** 


FOR COUNCIL ACTION SEE PA€E(S) ...^ 
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LICENSES AND CLAIMS MATTERS 


RECOMMENDATION ; 

1. Trailer Parks - Business License Fee 


A communication has been received from the British 
Columbia Motels and Resorts Association requesting that a 
review be made of the existing Business License fee of $40.00 
per space for Trailer Parks. The Association feels that the 
introduction of the Provincial Mobile Home Park Fee Act in 
1971 has resulted in double taxation. Their submission 
accompanies this report. 

The Director of Finance and the Director of Permits & 
Licenses report as follows :- 

"Prior to 1961 the license fee for a Trailer Court 
in the City ot Vancouver was $10.00 tor the first two 
spaces and $2.00 each for every additional space. This 
was increased to $27.00 per space in November 1961 and 
increased again to $40.00 per space in November 1967. 
The logic behind the setting of this fee was that a 
mobile home should be considered a single family 
dwelling, but the structure is exempt from assessment 
and taxation as an improvement. The residents of these 
mobile homes are entitled to all the services of the 
City, including schools and therefore the license fee 
to some degree represents a levy in lieu of real property 
taxes . 

In 1969 the Finnis Report on license fees did not deal 
with Trailer Parks and your officials recommended that 
the fee of $40.00 per space remain unchanged. Council 
approved this recommendation. 

The Provincial Government enacted the Provincial Mobile Home 
Park Fee Act in 1971 which requires the owner or operator 
of a Mobile Home Park to pay to the Collector of Taxes 
of the Municipality where the site is located a monthly 
fee as set out in the following table :- 

'1. 1000 sq.ft. or «more of area occupied 

by Mobile Home $8.00 per month 

2. 500 sq.ft. to 999 sq.ft $5.00 per month 

3. Less than 500 sq.ft $3.00 per month 

The fee is to be paid on or before the 15th of the 
following month. 

There are three Mobile Home Parks in the City of Vancouver 
which at the present time are paying to the City of Vancouver 
the following :- 


.Cont 'd 


Board of Administration January 12, 1973 .... (LICENSES) 

Clause No. 1 Cont'd 


TRATT.PR PARK 

Annual 
Mobi le 
Home Park 
Fee 

License 
Fee 

Estimated 
Land Tax * 

TOTAT. 

Cariboo Motel & . 
Trailer Park 
2555 King sway 

34 Spaces 

$1,164.00 

$1, 360.00 

$2,584.00 

$5, 108.00 

Mountain View 
3510 Kingsway 





37 Spaces 

$2,004.00 

$1,480.00 

$2,812.00 

$6,296.00 

Bel Haven Trailer 
Park 

8470 Ash Street 





38 Spaces 

$2, 256.00 

$1, 520.00 

$2,888.00 

$6,664.00 

TOTALS 

$5,424.00 

$4, 360.00 

$8,284.00 

$18,068.00 


* Estimated land tax applicable to an average space - $76.00 


The approximate annual revenue per space to the City is 
$166.00. The net taxes on the average family residence 
in 1972 was approximately $356.00 and in comparison, with 
the mobile home a discrepancy of approximately $190.00 
exists. This difference is due to the fact that the 
Value of the mobile home and the land space it utilizes 
is considerably less than the value of the average one 
family dwelling on its site. However, the residents of 
both premises receive the same City services. In equity, 
the owners of Mobile Homes should pay their fair share 
of the costs of the services available to them just as any 
other homeowner must do, and your Officials recommend no 
change be made to the current license fee of $40.00 per 
space, per year." 

Your Board RECOMMENDS that the foregoing report of the Director 
of Finance and the Director of Permits & Licenses be adopted 
and that a copy of this report be sent to the B.C. Motels and 
Resorts Association. 


fOR COUNCIL AaiON SEE PAfiE{S)..../l.... 
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PROPERTY MATTERS 
JANUARY 12, 1973 


INFORMATION 


1 . Demolitions 


The Supervisor of Property & Insurance reports as follows :- 


"I have received and opened quotations from various contractors 
for demolition of the structures listed below cmd have awarded 
the contract to the low bidders as noted :- 


Proj-^crty 

107 East let Ave. 
Lot 7,Blk.E, T).L. 
200A & Lot 2, I).L. 
2037, & ad,jacent shed 

U795 Manor St. 
Lots 19 20, Blk. 
11? & 129, D.L. 

36 A SI 


767 Keefer St. A 
782 E. Pender St. 
Lots 27 A 28, Blk. 76, 
r.L. 181/196 A Lot 17, 
Blk. 7^^, I). L. 181/196 


1581 Parker r.t. 
lot Ih, Blk. 2U, 
I).L. 26UA 

10U7 Woodland Dr. 
Lot 8, Blk. 26, 
I).L. 26i4A 

2^2-25U-258-262 
Powell St. Lots 21 <^ 
22, Blk. 5, I).L.196 


Project 

Columbia-Quebec 
Connector 


Replotting as 
per Bd. of Admin 
Property Matters 
Sept. 29/72, ad- 
opted by Council 
October 3, 1972 


Successful 
Bidder 

Merchants Contrac- 
tors Ltd. 


R. Short reed 


City to 
Pay 

$2,?8'^.00 


S 375.00 


Code ,No_^ 
1142/1801 


Able Demolition 
Ltd. 


Advance Purchase 
Redevelopment . 
Authority to demolish 
Bd. cf Admin. Prop. 
Matters Dec. l/72 
R/O Dec. 5/72 

Britannia Community Paul Bulych 
Services Centre 


Britannia Community John Bulych 
Services Centre 


$2,215.00 


Provincial 
Court 

(Vancouver) 


Johnston & Mc- 
Kinnon 

Demolitions Ltd. 


$ U5.00 


$1,100.00 


$7,900.00 


5^1/1160 - 
$1, 715.0c 
531/11^6 - 

s 500.0c 


5830/ur? 
5830/U28 
UU2/1209 


The above contracts have been "confirmed by tlie Board of 
Administration and are reported to Council for INFORMATION." 

Your Board submits the foregoing report to Council for INFORMATION, 

2. DWELLING FOR SALE FOR REMOVAL 
1501 Parker Street 

Situated on Lot 2k, Block 2k, D.L. 26[i.A 

The Supervisor of Property & Insurance reports as follows :- 

"On October 17, 1972 City Council approved the acquisition 

of 1501 Parker Street, Situated on Lot 2k, Block 2k, D.L. 261|A 

for Britannia Community Services. 

It was reported at that time that the dwelling was in good 
condition and may be suitable for sale for removal. 

The former owner was permitted to remain in the house, rent- 
free until December 16, 1972. The estimated cost of demolition 
would be approximately $500.00. In view of the possible re- 
covery from resale aind in view of past experience wherein 
houses offered for sale for removal have suffered considerable 
damage during the interval between vacancy and sale, this 
dwelling was advertised in the local press on December 1, 1972. 
No tenders were received on December 8, 1972, the date set 
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Clause 2 - Continued 

for the tender opening at a public meeting. However, on 
December 18, 1972 this Office received an offer to purchase 
the dwelling for removal in the amount of $450.00 plus 5% sales 
tax of $22.50, which was accepted by the Supervisor of Property 
& Insurance subject to the following conditions: 

(a) Dwelling to be removed and all debris to be cleared 
from the lot by January 31, 1973. 

(b) Obtain all necessary permits for the removal of the 
dwelling. 

(c) Indemnify and save harmless the City from all claim. 

(Board of Administration Authorization Report December 20th, 
1972). 

This action has been approved by the Board of Administration 
and is reported to Council for Information." 

Your Board submits the matter to Council for INFORMATION. 

RECOMMENDATION 

3. ACQUISITION FOR PARK SITE #10 fOR COUNCIL ACTiON SEE PASZ(SM:1 _ • 

367 East 8th Avenue 


The Supervisor of Property & Insurance reports as follows :- 

Sub "B" of Lot 8 and W 16' of Lot 7, Block 1+1, D.L. 200A, 
367 East 8th Avenue, has been offered for sale to the City 

by the owner. This property forms part of Park Site #10, 
which is listed under Table I of Park Sites Purchases 
Program 1971-1975, confirmed by City Council on December 
15th, 1970. It is noted that this property is one of three 
remaining properties to be acquired in the block bounded 
by Brunswick Street, 7th Avenue, Prince Edward Street and 
8th Avenue. 

These premises comprise a 2^ storey frame dwelling, plus a 
full basement, with a main floor area of 816 sq. ft,, erected 
in 1907 on a lot 65.5' x 72', zoned RM-3. The dwelling 
contains 11 rooms (divided into 8 rental units) 12 plumbing 
fixtures, has a patent shingle roof, wood siding exterior, 
a concrete foundation and is heated by an automatic oil- 
fired furnace. This dwelling is in good condition for age 
aaid type. The owner occupies 1 rental unit and the other 
7 units are occupied by tenants on a month-to-month basis. 

Following negotiations with the owner's representative, she 
is prepared to sell for the sum of $40,000.00 as of December 
31st, 1972, subject to the owner retaining rent-free posses- 
sion to January 15th, 1973. 

It is considered that this price is fair and equitable eaid 
represents market value in this area. The Parks Superintendent 
concurs in the purchase of this property. 

RECC»4MENDED that the Supervisor of Property and Insurance be 
authorized to acquire the above property for the sum of 
$40,000.00 on the foregoing basis, chargeable to Code #4189- 
Park Board Clearing Account . " 

Your Board 

RECC»4MENDS the foregoing recommendation of the Supervisor of 
Property & Insuramce be adopted. 

FOR COUNCIL ACTION SEE PA£E(S)... -if « 
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CITY OF VANCOUVER 
SPECIAL COUNCIL - January 18, 1973 
PUBLIC HEARING 


A Special meeting of the Council of the City of Vancouver 
was held at King George Secondary School, on Thursday, January 18, 
1973, at 7:30 p.m., for the purpose of holding a Public Hearing to 
amend the Zoning and Development By-law. 

PRESENT: Mayor Phillips 

Aldermen Bowers, Gibson, Harcourt, Hardwick, 

Linnell, Marzari, Rankin and Volrich^ /»/vp ti/fs^e^y 

ABSENT: Alderman Pendakur 

CLERK TO THE COUNCIL : R. Henry 

MOVED by Alderman Hardwick, 
SECONDED by Alderman Rankin, 

THAT this Council do resolve itself into Committee of the 
Whole, Mayor Phillips in the Chair, to consider proposed amendments 
to the Zoning and Development By-law. 


- CARRIED. 


Re-zoning; West End Area 


An application was received from the Director of Planning and 
Civic Development: 

1. a) To amend the text of the Zoning and Development Bylaw to 

establish a new district schedule, to be known as RM-4A 
Multiple Dwelling District, and consequential amendments 
to the Zoning and Development By-law. 

b) To rezone approximately 305 acres, as shown on the attached 
*map, outlined (t-M.^), from the current RM-4 Multiple 
Dwelling District (high density), to an RM-AA Multiple 
Dwelling District (high density). 

2. a) To amend the text of the Zoning and Development By-law to 

establish a new district schedule, to be known as a C-2A 
Commercial District (suburban), and consequential amend- 
ments to the Zoning and Development By-law. 

b) To rezone approximately 50 acres, outlined (■■•■■■■i), from 
a C-3 Commercial District (medium density), to a C-2A 
Commercial District (suburban). 

3. To rezone all lands lying to the south of Beach Avenue, 
between Nicola and Thurlow Streets, that are now zoned 
RM-4 Multiple Dwelling District (high density) to an RS-1 
One Family Dwelling District. 

A. To rezone Lots 23-26 Inclusive, Block 32, D.L. 185, situated 
at the north-west corner of Haro and Bute Streets, from an 
RS-1 One Family Dwelling District to an RM-4A Multiple 
Dwelling District. 

(*The map referred to is on file in the City Clerk's 
office.) 

(continued) 
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The Technical Planning Board and the Vancouver City Planning 
Commission recommended approval of the application. 

Mr. A. D. Geach, Assistant Director of the Community Planning 
Division, Department of Planning and Civic Development/ explained 
to those present, the purposes of the rezoning proposals, indicating 
it was the first step towards implementing the West End Policy 
Guidelines . 

The Council then heard the following delegations, some of 
which spoke for the application, some against the application, 
as well as individuals who commented on the proposals: 

1. Board of Parks and Public Recreation (Commissioner 

G. J. Puil) — brief filed; 

2. Save the Entrance to Stanley Park Committee (Mrs. 

Betty Iredale) — brief filed; 

3. Citizens Council on Civic Development (Mr. W. T. 

Strong) — brief filed; 

4. Mr . B . Wiseman; 

5. Lord Roberts P.T.A. (Mrs. B. Clark) — brief filed; 

6. Greater Vancouver Branch of CPAC (Mr. J. Beltz) — 

brief filed; 

7. Mrs. A. Ennyu — brief filed; 

8. Save Our Parkland Association (Mrs. Piggett) — 

brief filed; 

9. West End Ratepayers and Community Association 

(Mr. W. J. Mclntyre) — brief filed; 

10. Mr. J. Post, representing a group of home owners — 

brief filed; 

11. Mr. P. Stratten; 

12. Mr. A. DiCimbriani; 

13. Mrs. Grainger; 

14. Mr. Warnett Kennedy; 

15. Mr . G . Lauk, M.L.A. for Vancouver Centre; 

16. Mr. G. Hamilton; 

17. West End Community Centre Association (Mr. Wright); 

18. Mrs. M. Couroisier — brief filed on behalf of Resident Property 

Owners ; 

19. Davidson Manufacturing Co. Ltd. (Mr. M. D. Wilder) 

— brief filed; 

20. West End Community Council (Mrs. M. Keddy) — brief 

filed; 


(continued) 
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21. Mr. R. Tyler; 

22. Glassman Investments (Mr. O.J. Kalns) — brief filed; 

23. Mr. J. Horvath; 

24. West End Resources Council (Mr. G. Jenvey) — 

brief filed; 

25. Mr. C. Zbar; 

26. Mr. G. Mulek — brief filed; 

27. Mr. D. J. Mullen; 

28. Vancouver Area Council of the N.D.P. (Mr. D. Ren ton) 

— brief filed; 

29. Mr. W. A. McKinley; 

30. Gordon House Neighbourhood Services (Mr. P. McKinnon) 

— brief filed; 

31. Mr. R. VanDorne; 

32. West End Community Centre Association (Dr. Malcolm); 

33. Mr. Norman Reid; 

34. Mr. M. Mier . 

35. Metro-Media — film shown. 

(During the hearing of the foregoing delegations, a short recess 
was observed.) 

MOVED by Alderman Hardwick, 

THAT the Committee of the Whole rise without reporting, and 
beg leave to sit again. 

- CARRIED. 

MOVED by Alderman Hardwick, 
SECONDED by Alderman Linnell, 

THAT leave to sit again be granted. 

- CARRIED. 


The Council adjourned at approximately 11:25 p.m., to meet 
again in the evening of Tuesday, January 23, 1973. 


(continued 
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The adjourned Special Council (Public Hearing) of January 18, 
1973, reconvened at approximately 9:45 p.m., on Tuesday, 
January 23, 1973, in the Council Chamber, Third Floor of City Hall, 
with the following members of Council present: 

Mayor Phillips 

Aldermen Bowers, Gibson, Har court, Hardwick, 
Linnell, Marzari, Massey, Pendakur, 
Rankin and Volrich. 


MOVED by Alderman Hardwick, 
SECONDED by Alderman Massey, 

THAT this Council do resolve itself into Committee of the 
Whole, Mayor Phillips in the Chair, to consider proposed amendments 
to the Zoning and Development By-law, insofar as the West End area 
is concerned. 

- CARRIED. 


Following a number of questions put to Planning Department 
officials, it was 

MOVED by Alderman Hardwick, 

THAT the application by the Director of Planning and Civic 
Development to rezone all lands lying to the south of Beach Avenue, 
between Nicola and Thurlow Streets, that are now zoned RM-4 
Multiple Dwelling District (high density) to an RS-1 One-family 
Dwelling District, be approved . 

- CARRIED. 

MOVED by Alderman Hardwick, 

THAT the application by the Director of Planning and Civic 
Development to amend the text of the Zoning and Developnent By-law 
to establish a new district schedule, to be known as a C-2A 
Commercial District (suburban) , and consequential amendments to the 
Zoning and Development By-law; and to rezone approximately 50 acres, 
outlined (•»»%«!) , from a C-3 Commercial District (medium density) , to 
a C-2A Commercial District (suburban), be approved. 

(Amended) 

MOVED by Alderman Harcourt, in amendment , 

THAT the following words be added to the foregoing motion by 
Alderman Hardwick: 

"but that the parcels of land on the south side of 
West Georgia Street in the 1600 to 1900 blocks, and 
on the south side of Alberni Street in the 1600 and 
1700 blocks, be excluded." 

- LOST. 

(This amendment was put and LOST.) 


(continued) 
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Rezoning: West End Area (continued) 

MOVED by Alderman Linnell, in amendment , 

THAT the following words be inserted after the word 'By-law' 
in Alderman Hardwick's motion: 

"including allowances for restaurant facilities 
outside enclosed building areas;" 

- CARRIED. 

(Alderman Hardwick's motion as amended, and CARRIED, is as 
follows : 

"THAT the application by the Director of Planning and Civic 
Development to amend the text of the Zoning and Development 
By-law to establish a new district schedule, to be known 
as a C-2A Commercial District (suburban) , and consequential 
amendments to the Zoning and Development By-law, including allow- 
ances for restaurant facilities outside enclosed building areas; 
and to rezone approximately 50 acres, outlined (••#•»), from a 
C-3 Commercial District (medium density) , to a C-2A Commercial 
District (suburban), be approved . " 

MOVED by Alderman Bowers, 

THAT the application by the Director of Planning and Civic 
Development to amend the text of the Zoning and Development By-law 
to establish a new district schedule, to be known as RM-4A Multiple 
Dwelling District, and consequential amendments to the Zoning and 
Development By-law; and to rezone approximately 305 acres, as shown 
on the attached map, outlined (»») , from the current RM-4 
Multiple Dwelling District (high density) , to an RM-4A Multiple 
Dwelling District (high density) , be approved . 

- CARRIED. 

MOVED by Alderman Harcourt, in amendment , 

THAT the following words be added to the motion of Alderman 
Bowers : 

"but that the proposed floor space ratio be lowered 
from 1.4 to 1.2. 

- LOST. 

(The motion of Alderman Bowers was put and CARRIED.) 

(Alderman Rankin wished to be recorded as voting in favour of 
Alderman Bowers ' motion . ) 

MOVED by Alderman Rankin, 

THAT the application by the Director of Planning and Civic 
Development, to rezone Lots 23-26 inclusive. Block 32, D.L. 185, 
situated at the north-west corner of Haro and Bute Streets, from an 
RS-1 One-family Dwelling District to an RM-4A Multiple Dwelling 
District, be approved . 

- CARRIED. 


(continued) 
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MOVED by Alderman Hardwick, 

THAT the subject matter of land uses in the West End Area 
be considered by the Director of Social Planning and the Director 
of Planning and Civic Development, in conjunction with the Chairmen 
and Vice-chairmen of the Standing Committee on Civic Development 
and the Standing Committee on Community Development; 
and to submit to Council proposals on a community plan for the 

West End Area. 


(It is noted that Alderman Pendakur, not being present at the 
Public Hearing on January 18th, abstained from voting on any of the 
foregoing resolutions.) 


MOVED by Alderman Linnell, 

THAT the Committee rise and report. 


MOVED by Alderman Linnell, 
SECONDED by Alderman Volrich, 

THAT the report of the Committee of the Whole be adopted, 
and the Corporation Counsel be instructed to prepare and bring in 
the necessary amendments to the Zoning and Development By-law. 


The Council (Public Hearing) adjourned at approximately 
10:20 p.m. 


The foregoing are Minutes of the Special Council meeting (Public 
Hearing) of January 18, 1973, adopted on February 6, 1973. 


- CARRIED. 


- CARRIED. 


- CARRIED. 


***** 




CITY OF VANCOUVER 

REGULAR COUNCIL MEETING 

JANUARY 23, 1973 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, January 23, 1973, in the Council Chamber 
at approximately 2:00 p.m. 

PRESENT: Mayor Phillips 

Aldermen Bowers, Gibson, Harcourt, Hardwick, 
Linnell, Marzari , Massey, Pendakur, 
Rankin and Volrich 

CLERK TO THE COUNCIL : D. H. Little 

PRAYER The proceedings in the Council Chamber were opened with 
prayer. 

'IN CAMERA' MEETING The Council agreed to an 'In Camera' meeting 

later this day. 

A DOPTION OF MINUTES 

MOVED by Aid. Linnell, 
SECONDED by Aid. Bowers, 

THAT the Minutes of the Regular Council meeting (with the 
exception of the 'In Camera' portion), dated January 16, 1973, 
be adopted. 

- CARRIED 

( COMMITTEE OF THE WHOLE 

rOVED by Aid. Rankin, 
SiECONDED by Aid. Linnell, 

THAT the Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED 

REPORT REFERENCE, UNFINISHED BUSINESS AND BOARD 
OF ADMINISTRATION AND OTHER REPORTS 


1 . Welfare Rates 

At the meeting on January 16th, following representations from 
the United Citizens' Welfare Improvement Council, Alderman Rankin 
moved as follows in respect of increase in welfare rates: 

MOVED by Aid. Rankin, 

(a) THAT the Council, insofar as the City's portion is concerned, 
implement the report of the Director of Welfare and 
Rehabilitation, previously submitted, proposing increases 

in welfare rates and other benefits, as and when upgraded 
to the end of the year 1972; 

(b) THAT a joint committee of members of Council, members of 
the United Citizens' Welfare Improvement Council and of 
other welfare organizations be struck to proceed to Victoria 
to meet with the Minister of Rehabilitation and Social 
Improvement, at the first possible opportunity, to discuss 
this whole matter; 

(c) THAT all policies concerning welfare rates, rules and guide- 
lines, before being adopted by Council, be the subject of 
briefs and presentations by all welfare organizations. 

(deferred) 

cent 'd . . . . 
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REPORT REFERENCE, UNFINISHED BUSINESS AND BOARD 
OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Welfare Plates (cont'd ) 

The foregoing motions were deferred to this meeting to obtain 
a report explanation from the Director of Welfare and Rehabilitation 
and the Director of Finance. 

The Director of Welfare and Rehabilitation, in addition to 
submitting his former report which was forwarded to the Minister 
of Rehabilitation and Social Improvement on February 4, 1972, 
submitted a report dated January 22, 1973, through the Board of 
Administration . 

The Director of Welfare and Rehabilitation and the Director 
of Finance gave oral explanations and answered questions, following 
which it was, 

MOVED by Aid. Rankin, 

THAT a representative of the United Citizens ' Welfare Improve- 
ment Council be permitted to make a brief representation at this 
time . 

- CARRIED 

A delegation appeared accordingly. 

After debate the Council further considered the motions of 
Alderman Rankin set out in the foregoing proceedings. 

MOVED by Aid. Hardwick, 

THAT the aforementioned motions of Alderman Rankin be deferred 
until a statement by the Minister of Rehabilitation and Social 
Improvement is available, following which the motions be considered 
by the Standing Committee on Social Sel-vices for recommendation to 
Council . 

- CARRIED 


A recorded vote was requested. The record, therefore, is as 
follows : 


FOR THE MOTION 

Alderman Volrich 
Alderman Bowers 
Mayor Phillips 
Alderman Pendakur 
Alderman Massey 
Alderman Gibson 


AGAINST THE MOTION 

Alderman Harcourt 
Alderman Rankin 
Alderman Marzari 
Alderman Linnell 
Alderman Hardwick 


The motion of Alderman Hardwick was declared CARRIED 

(Earlier in the debate it was advised the Minister of Rehabili- 
tation and Social Improvement will be making a statement in the 
House shortly on welfare matters.) 

MOVED by Aid. Linnell, 

THAT the Boyd report forwarded to the Minister of Rehabilitation 
and Social Improvement, under cover of letter dated February 4, 1972, 
in respect of increase in social allowance rates, be adopted in 
principle as updated to the present, and a Council delegation proceed 
to Victoria in support therefor. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Pendakur, in Amendment , 

THAT the following words be included in the motion of Alderman 
Linnell : 

'and it be stated that the City of Vancouver intends 
to implement this Boyd report'. 

- LOST 


cont 'd 
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REPORT REFERENCE, UMFINISHED BUSINESS AJND BOARD 
OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Welfare Rates (cont'd) 

The motion of Alderman Linnell was put. A recorded vote was 
requested and the record, therefore, is as follows: 

FOR THE MOTION AGAINST THE MOTION 

Mayor Phillips 
Alderman Rankin 
Alderman Bowers 
Alderman Volrich 

Alderman Harcourt i NIL 

Alderman Pendakur 

Alderman Linnell 

Alderman Hard wick 

Alderman Gibson 

Alderman Massey 

Alderman Marzari 

The motion was declared CARRIED UNANIMOUSLY. 


A, Board of Administration 

GENERAL REPORT, January 19, 1973 

WORKS AND UTILITY MATTERS 

Control of Building Contrators 
Operations on City Street (Clause 1 ) 

The Council considered details contained in this clause and 
obtained a report explanation from the Deputy City Engineer, 
following which it was, 

MOVED by Aid. Rankin, 

THAT this clause of the Board of Administration report (Works and 
Utility matters), dated January 19, 1973, be adopted. 

- CARRIED 

2. Local Initiatives Project: 

Communications Centre - Planning and Social Services 

At the last meeting, the matter of Project No. 1172, Communi- 
cations Centre, proposed in a Local Initiatives Program 1972-1973, 
and relating to certain planning and social services, was deferred 
to the Standing Committee on Finance and Administration along with 
certain other projects. However, to expedite the matter, Alderman 
Bowers requested the Communications Centre item be considered at 
this time. Therefore, after due consideration it was, 

MOVED by Aid. Bowers, 

THAT Project No. 1172, Communications Centre under the Local 
Initiatives Program 1972-1973, details of which are set out in 
Board of Administration report of January 15, 1973, be approved; 
the City's share being $5,192.00. 

- CARRIED 

3 . Cultural Advisory Committee 

At the meeting on January 16th, the Mayor submitted a 
communication proposing the setting up of a Cultural Advisory 
Committee. In the letter Terms of Reference are proposed as 
follows : 


cent 'd . . 
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UNFINISHED BUSINESS AND BOARD OF ADMINIS- 
TRATION AND OTHER REPORTS (cont 'd) 


Cultural Advisory Committee 
continued : 


"The Cultural Advisory Committee shall be responsible for 
. recommending to Council policies with respect to the 
organization and financing of the arts that will: 

!• Review all applications for cultural grants 
and advise Council on the results of sach 
reviews ; 

2. Establish and recommend cultural goals for the 
City of Vancouver so as to: 

a. Make the arts available to as large a 
portion of the public as possible;; 

b. Encourage co-ordination of artistic 
activities in the City and area; 

c. Permit co-operative long term cultural 
planning by the City and the various 
cultural organizations . " 

After due consideration it was, 

MOVED by Aid. Volrich, 

THAT the Term of Reference 1. be rephrased to read as 
follows : 

"Review all applications for cultural grants within 
guidelines to be indicated by the Council or the 
Standing Committee on Finance and Administration" 

- CARRIED 

MOVED by Aid. Linnell, 

THAT an Item 3. in the Terms of Reference be added, as follows 

"The membership of the Committee shall be as comprehensive 
as possible to include all segments of the City. 

- CARRIED 

MOVED by Aid. Linnell, 

THAT the establishment of a Cultural Advisory Committee be 
approved, with Terms of Reference as proposed by the Mayor and set 
out above, as amended by the actions of Council this day. 

- CARRIED 


At this point a short recess was observed, following which 
the Council then continued with the following business. 

UNFINISHED BUSINESS (cont'd ) 

4. 8550 Victoria Drive: Development Permit 

Application - Shipyard for Rivtow Straits Ltd . 

It was agreed to defer consideration of this matter pending 
the hearing of delegations later this day. 

(see pages 16 to 20) 
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COMMUNICATIONS OR PETITIONS 

1. Information Booth: 
Staffing 

The following report dated January 19, 1973, was submitted 
by the Executive Assistant to the Mayor: 

" The City Council at its meeting of January 9th, 
1973^ authorized the establishment of an Information 
Booth in the City Hall and resolved that the matter of 
staffing of the Booth be referred to the Mayor's Office. 


I wish to report that meetings have been held 
with Alderman Massey and various related departments in 
respect of this matter and it is accordingly recommended 
that two positions be established and that the City Clerk 
be responsible for the operation and staff required, 
effective upon adoption of this report. 


The duties of the positions will include: 


(i) reception of public visiting City Hall and 
dispensing information 

(ii) answering enquiries received by telephone 

(iii) distributing pamphlets concerning agendas, 
meeting dates of Council, Committees and 
Public Hearings and other appropriate 
information 

(iv) issuing on a sales basis: maps, reports ;^nd 
other items prepared by various departments of 
the city 

(v) typing and other clerical duties as required. 


The Director of Personnel Services has reviewed the 
duties of these positions and recommends adoption of Classi- 
fication No. 010, "Information Clerk", Pay Grade 11 
($503-605) . h copy of the class specification is attached. 

This classification has been discussed with the 
Business Manager of the Municipal and Regional Employees' 
Union wlio is in aqroement and has raised no objection to the 
waiving of the U!.!ua.l requirement affording the Union reasonable 
opportunity to consider and make representation to Council. 

I'he estimated coot of these two positions for the 
balance of 1973, and the initial cost of furnishing, equip- 
ment and other oxponscs is: 

Galnrietj including Fringe Benefits 

(mid range) $14,000.00 
Electric typewrj.ter 650.00 
Chpi.irR (2) 150.00 

Miscellaneous, including stationery i^200j:)0 

$jJ>^0 L0 . 00 

It is further recoiomended that the necessary funds he 
included in the budqot of the City Clerk's Department and that 
expenditures required be approved in advance of the .1 973 Rndgot^'. 

cont 'd . . . 
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COMMUNICATIONS OR PETITIONS (cont'd) 

Information Booth: 
Staffing (cont'd) 

MOVED by Aid, Hardwick, 

THAT the foregoing report be approved. 

- CARRIED 

2 . P.ublic Information Procedures 

A letter, dated January 15, 1973, was received from the 
Vancouver City Planning Commission forwarding a resolution 
recommending the establishment of information procedures for 
issuing regular weekly news releases on matters of public 
interest . 

MOVED by Aid, Hardwick, 

THAT this letter be referred to the City Clerk for consider- 
ation in connection with the information service to be established. 

- CARRIED 

3 . Shannon Estate 

MOVED by Aid, Rankin, 

THAT the following communications, expressing views in regard 
to change of the zoning of the Shannon Estate area to RS-1, be 
received for information: 

(1) Committee of Community Arts 
Council of Vancouver 

(2) Chairman, "L.i.f.e." group 

(3) Citizens Council on Civic Development 

- CARRIED 

4. Temporary Help re Realty Court of Revision 

The Deputy City Clerk, under date of January 22, 1973, 
reported as follows: 


"For the past two years it has been necessary to employ 
temporary help to provide secretarial service to the Realty 
Court of Revision which commences sittings on January 29th, 
in the City Hall . 

The wox-kload of the City Clerk's office is such that 
we are unable to provide this service from our regular 
staffs . 

It is requested, therefore, that authority be given 
to employ temporary help for approximately 20 working days 
to assist the Court of Revision, and other duties, at an 
estimated cost of $700.00. which is based on a Clerk III 
classification for the work as made by the Personnel Department 
in 1972. 

It is also requested the necessary funds be approved 
in advance of the Department's 1973 budget." 

MOVED by Aid. Linnell, 

THAT the foregoing request of the Deputy City Clerk be approved 
and authority granted accordingly. 



- CARRIED 


I 
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COMMUNICATIONS OR PETITIONS (cont'd ) 

5. Development Permit Application: 
Columbia Containers Limited (Wall Street) 

A communication was received from the Vancouver East New 
Democratic Party requesting any decision respecting the develop- 
ment permit for Columbia Containers Limited (Commissioner St.) on 
the site of the proposed waterfront park for the east end, be 
deferred pending a public meeting. 

MOVED by Aid. Rankin, 

THAT this communication be deferred for consideration later 
this day when the subject matter is again discussed, (see page20) 

- CARRIED 

6. B.C. Telephone Air Space Development 
Block 42 


The following communication, dated January 23, 1973, was 
received from Pacific Centre Limited: 

'Ve refer to our recent discussions v/ith you relating to our concern 
as to the willinp^ncfis of the City, as Lessor of Block 42, to join 
in the. creation of tlie pjonosed air r.pace subdivision in which the 
B.C. Telephone Building is to be constructed by 15. C. Telephone Com- 
pany. We are also concerned with the administrative problems v.'hich 
City officials V7ill encounter in connection with that air space sub- 
division. 

We understand that the City is concerned that construction delays in 
completing the F.aton. Department Store, brought about through construc- 
tion industry labour unrest, has resulted in a lower level of revenue 
from the parkin;'; operations on Block 52. We have given careful con- 
sidpr.stiop to t he reprerentations v.'hich you and other iT.o:d>ers of Coun- 
cil have made in this regard. We confirm that provided; 

(a) 13. C. Tele ,)!.<. i)c Coiinjany has executed and dei ivered to Pacific 
Centre Limited a definitive Letter of Intent to lease the 
air s])ace parcel; 

(b) City l)y-l.-)ws will permi.t the construction of the B.C. Teleplionc 
Company Huiiding in the air space subdivision in the manner con- 
templated; and 

(c) the City, as Ov.'nnr of lilock 42, executes the documents necessary 
in cn:der to effect tl\c air space subdivision of Block 42 in the 
manner required to nccoiinr.odate the B.C. Telephone Company Build- 
ing and will furnisli siicli other documents as are necessary under 
tlic ].V-ve'i opm-int. A;;rc-emcnl. bet\.'oen Taeific Centre Limited and the 
City to enable the ai i: space developiuent to proceed; 

Pacific Centre Limited will; 

(a) pay to the City of Vancouver the sum of $200,000 being the 
approximate amoimt of the rent paid by the City to Pacific 
Centre Limited during the six month period during which 
occupancy by Eaton's of its Department Store was delayed 
because of construction industry labour unrest; 

(b) undertake to exercise its option to purchase Block 42 under 
the Block 42 Ground Lease within three months after the 
B.C. Telephone Company Building is, in fact, substantially 
completed or June 30, 1982, whichever is the latest. 


cont 'd . . . . 
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COMMUNICATIONS OR PETITIONS (cont'd) 

B.C. Telephone Air Space Development 
Block 42 (cont'd) 


If the foregoing satisfactorily sets out the matters which we have 
discussed, we believe that the matter should now be dealt with by 
an appropriate resolution of Council indicating these arrangements 
are appropriate and directing the various administration officials 
forthwith to proceed to identify and resolve any administrative or 
by-law problems wliich will have to be solved in order to permit the 
air space subdivision and the construction of the building to go 
forward. Such a resolution of Council is necessary before we can 
resume oi;r negotiations to settle the definitive Letter of Intent 
between ourselves and B.C. Telephone Company referred to above." 

MOVED by Aid. Volrich, 

WHEREAS Pacific Centre Limited encountered construction 
delays in completing the Eaton Department Store because of con- 
struction industry delays, so that Eaton's were unable to begin 
operations as expected on August 17, 1972, and instead will now 
be conunencing business February 8, 1973; 

AND WHEREAS this delay has resulted in substantially 
smaller revenue to the City from parking operations in Block 
52 during that period while, the City has, in the meantime, paid 
to Pacific Centre Limited by way of rent approximately $200,000 
under the Block 52 Parking Lease; 


AND WHEREAS Pacific Centre Limited has indicated its 
willingness to rebate this sum of $200,000 and to agree to 
exercise its option by June 30, 1982 or when the- B.C. Telephone 
Company building in Block 42 is completed, whichever is the 
latest when it is in a position to complete the air space sub- 
division for the B.C. Teleplione Building on Block 42, has other 
necessary assurances Lliat construction of the B.C. Telephone 
Building can proceed, and when B.C. Telephone Company has 
executed and delivered to Pacific Centre an agreement to lease 
the air space; 

BE IT RESOLVED that the City consent to subdivide an 
air space parcel in Block 42 in which the head office building for 
B.C. Telephone Company is to be constructed by B.C. Telephone 
Company on].y when Pacific Centre Limited: 

(a) rebates to t)ic City the sum of $200 ,000 being the rent: 
for approximate;] y the period August 17 , 1972 to February 
8, 1973 under the B.lock 52 Parking Lease; and 

(b) executes and delivers to the City its agreement to 
exercise its option to purchase Block 42 under the- 
Ground Leaf.o of Block 42 v>'itliin three montJis after tlie 
B.C. ToJ.ophone Clorapany Building is, in fact, commenced 
or June 30, 1982, whichever is the latest. 

ANi:> BE TT FURTHER RESOLVED that the Board of Adminis- 
tration be directed to co-ordinc'i te the activities of the City 
Department in coiisidoring and resolving all problems associated 
with the proposed air space subdivision and to report to Counci]. 
from time to time as to their progress in solving these problem^.. 


8 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

A. Board of Administration 

GENERAL REPORT, January 19, 1973 
continued 


WORKS AND UTILITY MATTERS (cont'd ) 

MOVED by Aid. Linnell, 

THAT Clauses 2 and 3 of this report be adopted. 

- CARRIED 

(For Council action regarding Clause 1 of the report 
see page 3) 

SOCIAL SERVICE AND HEALTH MATTERS 

Condition of Grand Hotel 
24 Water Street (Clause 1) 

In connection with this clause it was, 

MOVED by Aid. Rankin, 

THAT WHEREAS City Council, sitting as the Local Board of 
Health, is satisfied upon due examination by its officers, that 
the building known as the Grand Hotel, 24 Water Street, and 
legally described as Lot 3 except Parcel "A" (Reference Plan 1427) 
and except the west 12 inches. Block 2, Old Granville Townsite, 
Plan 168, in the City of Vancouver, is occupied as a dwelling-place 
and has become, by reason of want of cleanliness, inadequate 
ventilation, heating and plumbing, unfit for such purpose- 

THEREFORE pursuant to section 12 of the Sanitary Regulations 
made pursuant to the Health Act of the Province of British Columbia, 
Notice is hereby given that all occupants shall quit the premises 
within 48 hours of the service of this Notice, and the premises 
shall thereupon be closed up and the same shall not again be 
occupied as a dwelling-place until put into proper sanitary 
condition; 

AND FURTHER TAKE NOTICE that if you neglect or refuse to 
comply with the terms of this Notice, you shall be liable to the 
penalties imposed under the Health Act and you may be forcibly 
removed from the said building. 

- CARRIED 

MOVED by Aid. Rankin, 

THAT the Mayor be directed to make all the necessary arrange- 
ments through the appropriate officials, such as the Medical Health 
Officer and the Chief Constable, to provide for the re-settlement 
of the tenants as necessary, i.e. new quarters, transportation 
where necessary, advance of some rental, etc. 

- CARRIED 

Dictating Equipment (Clause 2) 

MOVED by Aid, Hard wick, 

THAT this clause of the report be adopted, 

- CARRIED 

BUILDING AND PLANNING MATTERS 

Rezoning: E/S Clarendon Street (Clause 1 ) 


It was agreed to defer consideration of this clause pending 
the hearing of a delegation as requested. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

BUILDING AND PLANNING MATTERS (cont'd ) 

Construction of the Existing Gasoline 
Station at 4933 Victoria Drive (Clause 2 ) 

MOVED by Aid. Hardwick, 

THAT this clause of the report be adopted. 

- CARRIED 

LICENSES AND CLAIMS MATTERS 

MOVED by Aid. Bowers, 

THAT Clause 1 of this report be adopted and Clause 2 received 
for information. 

- CARRIED 

FIRE AND TRAFFIC MATTERS 

Sale of Surplus Fire Truck: 
Shop #61 (Clause 1) 


After considering this clause and noting there was a delegation 
request from the 108 Volunteer Fire Department, 100 Mile House, B.C.. 
it was, 

MOVED by Aid. Rankin, 

THAT the group be advised it is Council's policy to auction 
this surplus fire truck. Shop #61; however, if the group still 
wishes to appear, arrangements will be made for their delegation 
accordingly. 

- CARRIED 

Request to Operate Bandwagon (Clause 2 ) 

After considering the request in this clause to operate a 
bandwagon on City streets, it was, 

MOVED by Aid. Bowers, 

THAT approval be given to the request, subject to the 
conditions contained in the clause. 

(not put) 

MOVED by Aid. Rankin, in Amendment , 

THAT approval be given to the request for a period of one 
month only, based on the other conditions contained in the report 
except that after one month a report will be submitted to Council 
for further approval . 

- CARRIED 

The amendment having carried, the motion was not put. 

FINANCE MATTERS 

Charter Amendments (Clause 1) 

After considering the proposal in this clause to seek to 
introduce Charter Amendments respecting sale of City streets which 
have been closed and stopped up, the details of which are set out 
in the clause, it was, 

MOVED by Aid. Harcourt, 

THAT the recommendation of the Corporation Counsel, as follows, 
be approved : 

"I recommend that I be authorized to seek the leave of 
the Private Bills Committee to introduce these pro- 
posed amendments at the same time as the balance of 
the Charter Amendments are considered". 


- CARRIED 
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BOARD OF ADMINISTRATION AKD OTHER REPORTS (cont'd ) 
FINANCE MATTERS (cont'd) 

Staffing Requirements: 

Fraserview Branch Library (Clause 2) 

Staff Requirements: Acquisitions 

Division, Vancouver Public Library (Clause 3 ) 

At the request of the Board of Administration, the Council 
granted permission to withdraw Clauses 2 and 3 of the report on 
Finance matters. 

Balance of Finance Matters 

MOVED by Aid. Linnell, 

THAT Clauses 4 and 5 of the report of the Board of Adminis- 
tration (Finance matters), be adopted. 

- CARRIED 

B. PERSONNEL MATTERS, 

Regular Report, January 12, 1973 

Temporary Clerk II Position: One Year, 
Records Section, Personnel Services Department 

MOVED by Aid. Linnell, 

THAT this report of the Board of Administration be adopted. 

- CARRIED 

C. PERSONNEL MATTERS, 
Supplementary Report, 
January 19, 1973 

Attendance at Police Conference: 
Montebello, Quebec 

D. H. Mead, Systems Analyst 

MOVED by Aid. Linnell, 

THAT this report of the Board of Administration be adopted. 

- CARRIED 

D. PROPERTY MATTERS 
January 19, 1973 

Lease Revision: Situated South of 3rd Avenue, 
West of Granville Street (Clause 5) 


In respect of this clause it was noted the Supervisor of 
Property and Insurance recommended as follows: 

"that the current lease of Lot C be surrendered, and a new 
lease entered into for Lot C, Block 240, D.L. 526, in the 
name of Amy M. Meikle and Adelaide Black, 4586 Elm Street, 
Vancouver, B.C. subject to the foregoing terms and conditions, 
and documents of surrender to the satisfaction of 
Corporation Counsel". 

MOVED by Aid. Linnell, 

THAT the foregoing recommendation contained in the clause 
be approved . 

- CARRIED 

Balance of Property Matters 

MOVED by Aid. Linnell, 

THAT Clauses 1 to 4 inclusive and Clause 6 of this report be 
adopted . 


- CARRIED 


IM 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

E, Application for Rental of City Premises: 
240 Northern Street 
B.C. Table Tennis Association 


It was agreed to defer consideration of this matter pending 
the hearing of delegations later in the day. (see pages 14 to 16) 


F. Report of Standing Committee on 
Social Services 


MOVED by Aid. Rankin, 

THAT the report of the Standing Committee on Social Services, 
dated January 11, 1973, be received for information. 

- CARRIED 

G. Report of Special Committee re 
Illegal Suites - Hardship Cases 

The Special Committee re Illegal Suites - Hardship Cases 
submitted the following report dated January 12, 1973: 

"The Committee of Officials has considered the following requests 
under the pxjlicy established by Council concerning Illegal Suites - 
Hardship Cases, and reports as follows: 

(a) The following applications recommended for approval by the 
sub-committee, be approved: 

Mrs, Erika Klein (owner) , 504 East 47th Avenue 

Mrs. Carmela Ciotti (tenant), 2320 Dundas Street 

Mrs, J. P. Shore (tenant), 280 East 61st Avenue 

Mrs. Marie Meents (tenant), 1048 Lakewood Drive 

Mr. Howard Michael Hotzon (tenant), 3164 West 6th Avenue 

Miss Donna Waller (tenant), 5995 Inverness Street 

Mr. Giusseppe Freda (owner) , 2503 Franklin Street 

Mrs. Barbara Reardon (tenant), 2232 Wall Street 

Mrs. Ellen C. Letalien (tenant), #7-6128 Chester Street 

Mrs. Dora Schade (tenant), 1168 Pendrell Street 

Mrs. Jessie McCulloch (tenant), 2834 West 41st Avenue 

Mr. and Mrs. Dayaraan Dran Reddy (tenants), 687 West 71st Avenue 

Mohan Singh Riar (tenant), 852 East 63rd Avenue 

Mr. and Mrs. Edward Hink (oumers) , 6408 Vivian Street 

(b) the following applications be approved for one year from the 
date of this Resolution: 

Mrs. LorcnxA fjchictroma (owner), 560 East 26th Avenue 
Jane KlsjXJth Dixon (tenant), 4033 West 11th Avenue 
Mcredyth Ann Savaoc (tenant), 3773 West 18th Avenue 
Mr. Dave Cunliffe (tonant), 2891 West 29th Avenue 
Mr. Bill Sayer (tenant), 2891 West 29th Avenue 
Mr. E.K, Baker (tenant), 2891 West 29th Avenue 

(c) the following applications be approved for six months from the 
date of this Resolution: 

Mr. Christos Kyriakopoulos (owner), 74 West 21st Avenue 
Miss Elizabeth Edwards (tenant), 2161 West 6th Avenue 

(d) the following applications ba not approved: 

Mr. Peter N. Ogloff (owner), 4356 Skoena Street 

Avtar Singh Sihota fi Rajinder Sihota (owners), 7049 Argyle Street 
Satnara Singh Sihota (owner) , 1792 Hast 30th Avenue 
Bhupinder Singh Kang (owiier) , 547 East 16th Avenue 
Mr. Jim Mesotopititi (owner), 3675 Highbury Street 


cont 'd , 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Report of Special Committee re 
Illegal Suites (cont'd) 


(e) in respect to the above-mentioned, the City Building Inspector 
be instructed to withhold enforcement action and to carry out 
the policy as adopted by Council on December 17, 1963, and as 
amended by Council on November 10, 1964." 

MOVED by Aid. Hardwick, 

THAT the foregoing report of the Special Committee re Illegal 
Suites - Hardship Cases, and containing clauses (a) to (e) be 
approved . 

- CARRIED 

H. Report on Finance and Administration 
Matters, dated January 11, 1973 

MOVED by Aid. Bowers, 

THAT the report of Alderman Bowers and Alderman Volrich on 
Finance and Administration matters, dated January 11, 1973, dealing 
particularly with 1973 City budget preparation and procedures and 
deadlines in connection therewith, be approved. 

- CARRIED 

I. Indian Students: Civic Dinner 
and Tour Request 


The Board of Administration, under date of January 22, 1973, 
reported as follows: 

'The City Clerk reports as follo\>;s: 

"A letter has been received from lower Post Student Rer.idence 
of Lov;er Post, B.C., requesting that the City provide tickets to 
thc: P].anetarinm, Musoi.ini and Aquari virt;. Tlie organisation is also 
requesting tlio City liost a dinner for the group of twenty (20) 
Indian boys. 

A similar request was received from the group last year and 
Council passed the following motion: 

'THAT arrangements be made for tickets for this group 
to visit the Museums, Planetarivim and Aquarium.' 

No approval was given by the City, hovrever, for a dinner as 
indicated in the letter. 

There is no policy on such requests but ratJier each request 
of this type is considered on its own merit, although it has been 
the practice to gr^mt com.pl imentary tickets to civic facilities 
to recjuests sucli as this and g] )0)-ts-ori ented groups." 

Your Hoard 5ul:)mits the foregoing report of the City Clerk for 
thc CONSIDERATION of Council. ' 

MOVED by Aid. Linnell, 

THAT this group be granted ticket privileges for the usual 
Civic facilities. 

- CARRIED 


The Council recessed at approximately 5:00 p.m. to reconvene 'In 
Camera' in the Mayor's Office, and to reconvene thereafter in the 
evening following a Public Hearing. 
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The Council reconvened in open session in the Council Chamber 
following a Public Hearing, at approximately 8:00 p.m., still in 
Committee of the Whole, Mayor Phillips in the Chair, and the 
following members present: 

PRESENT : Mayor Phillips, 

Aldermen Bowers, Gibson, Harcourt, Hardwick, 
Linnell, Marzari, Massey, Pendakur, 
Rankin and Volrich 

DELEGATIONS AND BOARD OF ADMINISTRATION AND 
OTHER REPORTS (cont'd.) 


E. Application for Rental of City Premises: 
240 Northern Street 
B.C. Table Tennis Association 


The Board of Administration, under date of January 19, 1973, 
submitted the following report: 


' A copy oJ a Jotter addressed to His Worship the Mayor and Members 
of City Couiicil, has been forv/ardcd to the Supervisor of Property 
& Insurance for report. 

"The subject premises are located within the City-owned Terminal 
cind Main Street, False Creek Industrial Complex in an area zoned 
M-2, Heavy Industrial. 

In accordance with Council's instructions, all leases entered 
into in this area bounded by Main Street, Station Street, Terminal 
Avenue and Industrial Avenue are to have a common termination 
date of December 31, 1988. 

Buildings knov.T) as 240 and 260 Northern Street were originally 
constructed by Buckerf ield • s Ltd. on land leased from the City, 
and reverted to the City June 11th, 1969, on expiry of the lease. 
Both buildings have been vacant since March 24th, 1971, 

240 Northern Street v/as constructed about 1906 and 260 Northern 
Street was constructed as an addition in 1960. 240 Northern 
Street is a two-storey fraor.c warehouse with a gross floor area 
of approximately 7,700 sq. ft. on each floor. The lower floor 
has wood flooring at dock loading height and a 16-foot ceiling 
heiglit. The second floor has a ceiling height of approximately 
10 ft. Both floors have spans of about 12 ft. between the piosts. 
Heating is provided to the second floor only. The second floor 
contains one washroom and the electrical service panel for the 
industrial wiring. These facilities presently serve both 
buildings . 

260 Northern Street is a two-storey concrete block axid frame 
warehouse, having 5,02n sq. ft. on each floor. The lower floor 
ha.s a coDcrotc jilab floor, approximately 20 ft. ceiling height 
and 10 ft. sp.wis bctwot^n posts. The second floor is of wood 
construction and has approximately 10 ft. ceiling height. The 
si:?cond floor only is lieated. 

Access to both second floors is by wooden stairs. The only 
provision for moving n-.aterial to the second floor is a narrow 
conveyor bi:lt installed in 240 Northern Street. 

There it:, provision for 2 loading bays in the North end of 260 
Notthern .Street, and sufficient area for 5 parkinq spaces at 
thi- South c!Ki. 

There is no provision for loadiny or parking lor 2'iO Northern 
Street Vi occupied as a separate building. 

I'oth bnildino;, .vrre ronstruct(?d by Buckerf ield • s Ltd. for special 
U'^e as Olio c)j)i^ralion fo'- stoiaye of seed and grain. Th',\v were 
operated In con itiiicl \i>;i with a third buildinq on Terminal Avenue 
whu.li coni.vLiicd the oi'.t.i.ccs, counter sales, and further storage 
aver,.'-.,. 


cont 'd 
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DELEGATIONS AND BOARD OF ADMINISTRATION 
AND OTHER REPORTS (cont'd) 


Application for Rental of City Premises: 
B.C. Table Tennis Association (cont'd) 


Numerous enquiries have been received, but due to the peculiari- 
ties of the buildings, none of the enquiring parties to date 
have found the premises suitable. 

At the present time, two parties, in addition to the Table 
Tennis League, have advised they intend to submit proposals 
which, if satisfactory, would involve the two floors of 240 
Moitiiern Street and the lower floor of 260 Northern Street, 
and perhaps at a later date, the second floor of 260 Northern 
Street. 

To adapt the buildings for multiple occupaaicy would require :- 

(a) Enclosed stairwells from each second floor for 
fire exits; 

(b) Installation of heating systems to each main floor; 

(c) Separation of gas supply lines and electrical services 
to each rental area; 

(d) Installation of separate plumbing facilities to each 
rental area; 

(e) Provision of loading facilities to each second floor 
area; 

(f) Closing of access between the two buildings; 

(g) Some deferred maintenance to both buildings; 

(h) Approval of occupaincies under the building, fire and 
zoning by-laws, including relaxation of parking 
requirements . 

The cost of the above items would vary according to the require- 
ments of the tenants, but it is estimated to be in the realm of 
$16,000.00 - $18,000.00. 

Anticipated Market Rentals after Renovation ; 

240 Northern Street j 

Main Floor - 7,7U0 sq. 
Second Floor - 7,700 sq. 


260 Northc:rn Street : 

Main Floor - 5,028 sq. 
Second I'loor - 5,()28 sq. 


CoiMbiiicd (Jross UciiL per annum 

Tc\xt-s: $ 2,400.00 

Maintcnrvnce : $ 2,500.00 
Manayement : $ 1. 100. 00 

NEi 


ft. e $1.10 = $0,470.00 per annum, 
ft. e $ ,65 = $5.005.00 per :uinum 

Total $13,475.00 


ft. Q. $1.10 = $ 5,530.00 per annum 
ft. Q $ .65 = $ 3.268.00 per annum 

Total $ 8,798.00 


$22,273.00 


$ 6. GOO. 00 
kENXALs $16,273.00 


cont 'd . 
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DELEGATIONS AND BOARD OF ADMINISTRATION 
AND OTHER REPORTS (cont'd) 


Application for Rental of City Premises: 
B.C. Table Tennis Association (cont'd) 

The Table Tennis League have in their submission to Council 
requested the use of the second floor of 240 Northern Street, 
and have advised they vrould be able to pay a rental of $125, CO 
per month, plus lighting and heat. This rental of $1,500.00 
per annum, if it is accepted and approved under the various 
by-laws, would represent an annual grant or subsidy of $3,505.00 
and would necessitate the City carrying out nearly all the 
above-noted alterations to the premises even though the other 
leases may not commence at this time. 

Your Board submits the foregoing report of the Supervisor of 
Property & Insurance to Council for COMSIDERATION. 

In this regard delegations were heard from the B.C. Table 
Tennis Association in support of the request, and a brief was 
filed . 

MOVED by Aid. Volrich, 

THAT approval be given to the B.C. Table Tennis Association 
request to rent the second floor of City premises at 240 Northern 
Street for the rental of $125.00 per month, plus lighting and 
heating, subject to the following: 

(a) the Association undertake the necessary improvements 
and alterations for the occupancy of the premises for 
the requested use 

(b) the Association provide adequate insurance and liability 
coverage 

(c) the Association ensure the carrying out of a public 
participation program as part of its activities 

(d) the Association provide an audited financial statement 

(e) the tenancy be on a month-to-month basis 

(f) any other matters relating to this rental be subject to 
the approval of the Supervisor of Property and Insurance 

(deferred) 

MOVED by Aid. Linnell, 

THAT the foregoing motion of Alderman Volrich be deferred for 
three months and the Supervisor of Property and Insurance report 
back after further consultation with prospective renters and the 
B.C. Table Tennis Association in respect of rental of the buildings 

- CARRIED 

DELEGATIONS AND UNFINISHED BUSINESS (cont'd ) 

Development Permit Application 

8550 Victoria Drive: 

Shipyard for Rivtow Straits Ltd. 

The Board of Administration, under date of December 13, 1972, 
submitted the following report: 

* The Corporation Counsel and the Diractor of Planning and Civic 
Development report as follows: 

" BACKGROUND 

Council, on September $th, 1972, considered a report on the above 
matter. The report explained that during the Civic strike, Rivtow 
Straits Ltd. erected two buildings without prior approval of a 
development permit (applied for on April 2$th, 1972) on a site 

cont 'd . 
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DELEGATIONS AND UNFINISHED BUSINESS (cont'd ) 

Development Permit Application 
8550 Victoria Drive: 

Shipyard for Rlvtow Straits Ltd. (cont'd ) 

zoned M-2 Industrial, located on the east si4« of Victoria Drive 
south of Kent Avenue South. Shipbuilding was started on this site 
and on the abutting Victoria Drive street end, which is leased 
from the City. A plan showing development on the site to date is 
attached as Appendix A. 

The report noted that shipbuilding is an outright use in an M-2 
Industrial zone and that normally a development permit would be 
issued without special review by the Director of Planning and Civic 
Development or the Technical Planning Board. However, the location 
of two principal buildings on the same site, (indicated with aster- 
isks in Appendix A), as applied for in this case, does require the 
Director's approval. 

The report described a petition signed by fourteen local property 
owners, dated June 30th, 1972, and sent to the Director of Planning 
and Civic Development. (See Appendix B) . The property owners 
objected to a development of this type taking place adjacent to a 
residential area and complained more specifically about noise, un- 
sightliness and lack of provision for parking. 

After considering the report. Council resolved t 

'THAT the Director of Planning and Civic Development be 
authorized to initiate discussions with Rivtow Straits 
Ltd. and the affected residents and owners; 

FURTHER THAT the Corporation Counsel be requested to 
look into the question of the noise involved and to 
what degree the City's bylaws can control use of machin- 
ery and other type of equipment on the site.' 


MEETING WITH RESIDENTS 

On October 10th, 1972 the Director of Planning and other City 
officials met with local residents. The residents had sent a 
petition on October 8th protesting the lack of action on the mat- 
ter (see Appendix C) . This petition was discussed at the meeting 
and the residents expressed the opinion that the City should 
either move the shipyard or buy out the neighbouring property 
owners. 

City staff explained that a shipyard operation is a legal use 
in an M-2 zone and that, since 1960, a City objective has been 
the development of lands between Southeast Marine Drive and the 
Fraser River for industrial purposes. In order to realize this 
objective the City has been attempting to consolidate sites in 
M-1, M-2 and CD-I zones for industrial uses. 

It had been the intention that the only two major residential 
pockets in this industrial area, including the one bounded by 
Marine, Duff, Argyle and Kent Avenue North, would eventually be 
redeveloped for industrial uses. One portion of the residential, 
between Victoria and Argyle, was zoned CD-I but was zoned back 
to RS-1 to protect residential uses at the request of local resi- 
dents. A map showing existing zoning in the area is attached as 
Appendix D. 

Residents were told at the meeting that redevelopment of resident- 
ial lands for industrial purposes is now not considered practical 
because : 

1. Land prices have risen to the point where consolidation 
is not practical. 

2. Redevelopment would result in the displacement of approxi- 
mately 60 families. 

A new plan was presented to the residents. . This plan resulted 
from a City staff proposal to Rivtow for an alternative, more 
desirable scheme. The plan is attached as Appendix E and shows 
shipbuilding operations relocated off Victoria Drive to the east 
behind existing buildings, a landscaped strip at the Kent Avenue 
South end of Victoria Drive and adequate off-street parking. 


cont 'd , 
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Development Permit Application 
8550 Victoria Drive: 

Shipyard for Rivtow Straits Ltd. (cont'd) 


The residents agreed that the plan was an improvement taut that it 
was essential to move the propeller shop, which generates a great 
deal of noise, back from the street. The residents complained 
about noise during the late evening and early morning and they 
were informed that the Bylaw prohibits the making of unusual noises 
after 8 p.m. and before 7 a.m. It was pointed out to the residents 
that one approach they could take to the noise problem would be to 
lay an information and complaint and seek enforcement of the City's 
Noise Abatement Bylaw. 

The outcome of the meeting was agreement on the following actions; 

! 1. The Director of Planning and Civic Development would tempor- 
' arily hold the letter and petition from the residents. 

2. The Director of Planning and Civic Development would pass on 
the views of the residents about the propeller shop to the 
shipyard owner with a request that the owner develop a third 
alternative plan which would relocate the propeller shop and 
augment landscaping. 

3. The residents would investigate the question of noise and legal 
charges that might be laid. 

4. The Director of Planning and Civic Development would report 
the matter to Council as soon as possible. 

SUBSEQUENT ACTION 

On October 18, 1972 the Director of Planning and Civic Development 
wrote to Rivtow Straits Ltd. explaining the residents' position 
and requesting that a new plan be formulated showing the propeller 
shop relocated back from Victoria Drive. 

On November 7th, Rivtow Straits replied, stating that they were 

"most reluctemt to consider relocation of the propeller shop 

building." (See Appendix F) The letter stated that a firm of 
acoustical engineers had been engaged to study the noise problem, 
that some changes had already been made as a result of the firm's 
recommendations and that more work was anticipated after further 
study. It also stated that a chain link fence and landscaping were 
being proceeded with and that Rivtow would be pleased to follow any 
suggestions of the Planning Department re landscaping. Since there 
was no further alternative to lay before the residents, it was 
decided to report the situation to Council. 


CCTiCLUSION 

The Rivtow Straits ' error in proceeding without a development per- 
mit was an offence on this account only. The use was outright and 
permissible under the M-2 District Schedule. Therefore both the 
industrial and nearby residential uses are legal uaes in existing 
zones. 

Short of removing either one of these uses, there is no ideal solu- 
tion to. the problem of incompatibility between the two. Rezoning 
the industrial lands to residential would merely render the indus- 
trial uses nonconforming but still existing. Rezoning the resident- 
ial to industrial would also be ineffective. The cost of assembling 
land with residential improvements for industrial sites would be 
more than private industrial concerns would be willing to pay; and 
if it were feasible to assemble lands, there would likely be a 
period of many years when residential uses would remain among newer 
industrial uses in a less than satisfactory environment. 

It is the opinion of the Director of Planning that the policy to 
continue the industrial zone along the Fraser River is correct and 
that the best course of action is to insist on a compatible and 
feasible development proposal for Rivtow Straits Ltd. and to 
adopt a long-range program to ensure that any further development 
or redevelopment of the residential lands is such as to minimize 
incompatibility with industrial uses. 


A long-range program could be as follows. 
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DELEGATIONS AND UNFINISHED BUSINESS (cont'd ) 

Development Permit Application 
8550 Victoria Drive: 

Shipyard for Rivtow Straits Ltd. (cont'd) 

The City could provide a landscaped buffer along the north side of 
Kent Avenue North and attempt to orient lots created in the sub- 
division of City-owned lands in the residential pocket away from the 
industrial uses. In addition, study by the Engineering Department 
might indicate that it would be possible to close off roads and 
otherwise alter the traffic circulation pattern to protect the 
residential area from industrial traffic. 

An alternative to this program would be a program to eliminate the 
residential pocket. However, the cost of such a program renders it 
impractical. The City would have to purchase properties in the 
residential pocket as they are offered for sale and reserve City- 
owned land for future consolidation as industrial sites. The City 
would have to accept a write-down when selling the consolidated 
sites . In the interim period between purchasing residential prop- 
erties and selling consolidated industrial sites, the City would 
gain revenue from rentals. 

RECOMMENDATIONS 

The Corporation Counsel RECOMMENDS that action to seek enforce- 
ment of the City's Noise Abatement Bylaw be left to private 
complainants, as is the normal procedure. 

The Director of Plfmning and Civic Development RECOMMENDS; 

1. THAT the Director of Planning be instructed to work out the 
best possible development plan with Rivtow Straits Ltd., 
such a plan to include relocation of the propeller shop and 
adequate parking and landscaping; also that no development 
permit be issued until such time as a plan is agreed upon. 


2. THAT the Board of Administration be instructed to report 

back, suggesting measures to improve the separation between 
industrial uses and uses in the residential pockat bounded 
by Southeast Marine Drive, Argyle Straat, Duff Street and 
Kent Avenue North." 


Your Board RECOMMENDS that the joint report of the Corporation 
Counsel and the Director of Planning and Civic Development be 
approved . ' 

The following delegations appeared, expressing opposition to 
the development, particularly in respect of noise and parking: 

Fraserview Homeowners and Tenants Association 
Mr. Brian Bertie, representing property owners 

in the area 

A representative of Rivtow Straits Limited appeared and sub- 
mitted a brief, setting out the company's views in support of a 
development permit . The representative advised of 
studies made respecting the noise problem and the company is 
prepared to spend more money in this regard; parking is now 
provided for many of the employees and additional parking will 
be provided; the company is prepared to move the propeller shop 
but as a last resort. 

MOVED by Aid. Rankin, 

(1) THAT the Director of Planning be instructed to work out the 
best possible development plan with Rivtow Straits Ltd., such a plan 
to include relocation of the propeller shop and adequate parking and 
landscaping; also that no development permit be issued until such 
time as a plan is agreed upon by Council and the residents have been 
notified ; 

cont 'd . , . 
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DELEGATIONS AND UNFINISHED BUSINESS (cont'd ) 

Development Permit Application 
8550 Victoria Drive: 

Shipyard for Rivtow Straits Ltd. (cont'd ) 

(2) THAT the Board of Administration be instructed to report back, 
suggesting measures to improve the separation between industrial 
uses and uses in the residential pocket bounded by Southeast Marine 
Drive, Argyle Street, Duff Street and Kent Avenue North; 

(3) THAT a report be submitted to Council on the whole matter 
within thirty days. 

- CARRIED 

5. Development Permit Application: 
Columbia Containers Limited 

The Council noted Clause 1 of the report of the Standing 
Committee on Environment under date of January 18, 1973, dealing 
with a development permit application of Columbia Containers Ltd, for 
2775 Commissioner Street, 

Delegations were arranged for this meeting from: 

Mr. S. Hedley, a resident in the area 

A representative of the Cassiar Ratepayers Association 
A representative of the Hastings Townsite Residents 

and the company was to make a submission; however, the Mayor 
pointed out the hour was late and there was other pressing business 
which must be attended to this evening . It was, therefore, 

MOVED by Aid. Rankin, 

THAT this whole matter be deferred for consideration at the 
recessed meeting of Council on Tuesday, January 30, 1973, with the 
delegations being heard at 7:30 p.m.; 

FURTHER THAT the development permit in question not be issued 
in the meantime. 

- CARRIED 

MOVED by Aid. Hardwick, 

THAT the Council recess to reconvene later this evening 
following the Public Hearing consideration with respect to West 
End Rezoning. 

- CARRIED 


Following the conclusion of the West End Rezoning Public 
Hearing Council meeting, the January 23rd Council reconvened at 
approximately 10:20 p.m., with the same personnel present. 


MOVED by Aid. Massey, 

THAT the Council consider Board of Administration report 
dated January 23, 1973, in respect of L.I. P. project - Renovation 
of Church at 1895 Venables Street. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

L. LIP Project 

Renovation of Church, 1895 Venables Street 

The Board of Administration, under date of January 23, 1973, 
submitted the following report: 

'The Director of Social Planning reports as follows: 

Background 

Shortly before the turn of the century, a large cone-shaped 
Methodist church was built at the corner of Venables Street 
and Victoria Drive. Characteristically, the site was the high- 
est point in the community, and could be seen (as it is today) 
from miles away on the sloping west side. The building was 
■later bought by the United Church of Canada, which operated 
the Grandview United Church until 1969 when the congregation 
dwindled to twelve. At this time the church was closed and the 
building was rented to the Inner City Service Project, an um- 
brella organization for several community groups (i.e. the Free 
University, Urban Design, Vancouver Welfare Rights). In May, 
1972, Inner City decided to disband. The project and its several 
groups vacated the building on September 30th, 1972. 

In the meantime, discussions naturally developed concerning the 
best use of the building. It provides an exceptional space 
which should be preserved. The most natural, use is as a meeting 
hall and theatre. These facilities are needed within the 
community and the City and would take advantage of the original 
use without extensive alterations. 

Mr. Chris Wootten, in consultation with the Social Planning De- 
partment proceeded to set in motion a plan to save and restore 
. the church for community use. Discussions were held with the 
Grandview Woodland Area Council as well as many community social 
service, theatre and art groups concerning the use and programming 
of the building. The concept was enthusiastically endorsed by 
all groups concerned. It was agreed that there is a serious 
space shortage and that the centre will find itself in constant de- 
mand by music and arts groups, including the Vatncouver Art Gallery 
Early Music Society and virtually all of the ■ new Vancouver 
based theatre companies. ^ 

On September 21, 1972, the Board of the Metropolitan Council of 
the United Church voted to enter into a five year rent free lease 
agreement with the project sponsors under the terms of which the 
lessee would pay utilities, taxes, insurance and improvements. 
Also included was the option to rent the adjoining house at 1895 
Venables for $250.00 per month. 

During November, 1972, Keith-King and Freschi, Architects, volun- 
teered their time in the preparation of estimates, sketches and 
a model. 

On January 12, it was announced that a Local Initiatives Grant 
of $29,835.00 had been awarded to the three individual sponsors 
of this project - Mr. Frank Maissey, Ms. Joyce Oz.ier, and Mr. Chris 
Wootten. 

Organization 

The three project sponsors are currently applying for status 
as a non-profit society. A Board of Directors has been app- 
ointed. ^ 

Recommendations for programming and day to day operation will 
originate from a Standing Committee of the Grandview Woodland 
Area Council and also a Committee of persons involved in the 
various arts to promote prograunming in arts, music, dance and 
film. 


Program 

The Centre will be a multi-purpose community, educational and 
cultural centre offering arts workshops, entertainment and a 
meeting place to East End residents at nominal admission charges. 


cent *d . 
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LIP Project 

Renovation of Church, 

1895 Venables Street (cont'd) 


1. Workshops: Lessons and workshops in theatre, dance, music 
and crafts, arranged in conjunction with local schools, 
Vancouver Art Gallery, Community Music School, National Film 
Board and other cultural organizations. 

2. Entertainment: Theatre, dance, and music performances, 
community dances, ethnic cultural evenings, community talent 
shows, children's matinees. National Film Board, multi-lingual 
films, etc. 

3. Meeting Space: The Centre will have space of approximately 
. 600 square feet as a fulltime community lounge with cards, 

tables,, chairs, couches, books, magazines and newspapers. 
Programs will be arranged with the Reach Senior Citizens 
Drop-in and Vancouver East Recreation Project. It will also 
be available to local community organizations for such pur- 
poses as Area Council meetings, rallies, bazaars, ethnic 
club gatherings, etc. 

Programming would be a smorgasbord of recreational and cultural 
activities. A typical week might see daily programs for Senior 
Citizens in the community lounge; a music performance during the 
day for local high school students arranged through Jeunesses 
Musicales; daytime workshops in ballet; theatre, games and jazz 
conducted by LIP or OFY Projects; a Grandview Woodland Area 
Council meeting; a meeting of the Portugeuse Club; sixteen mm 
films presented by the Canadian Italian Community; evening thea- 
tre performances by Troupe, a local theatre company; a recital 
by the Vancouver Early Music Society; a month long exhibition of 
children's art; Saturday afternoon children's puppet shows by 
Vancouver Puppetry. 


Budget for Renovation 

Appendix A provides a statement of anticipated revenue and ex- 
penses in connection with the proposed renovation. This may be 
summarized as follows: 

INCOME: Grant from LIP $29,835 

EXPENSES : $45,735 

EXCESS OF EXPENSE OVER REVENUE : $15,900 


*Board of Directors: Jonathan Baker, Social Planning Department; 
Gary Lauk, MLA, Vancouver Centre; Darlene Marzari, Alderman; 
Reverend Jack Shaver, Metropolitan Council of the United Church;. 
Greg MacDonald, Federal Department of the Secretary of State. 


In essence the LIP grant provides for wages, fringe benefits 
and various fees and operation costs. An additional $5,915 is 
required for materials and $9,585 for equipment purchases. This 
latter total of $15,500, plus an additional $400 for related fees 
is the amount requested from the City. 


Operating Budget 

Appendix B provides a proposed operating budget with a deficit of 
$6,540. The project sponsors hope to raise funds to meet this 
deficit from other government and private sources, but if un- 
successful, would presumably apply for an annual Civic grant in 
this amount. 


cont 'd . . . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

LIP Project 

Renovation of Church, 

1895 Venables Street (cont'd) 

RECOMMENDAT IONS 

It is RECOMMENDED that: 

a. the sum of $7,950 be granted to the project sponsors to be 
dispersed at the discretion and direction of the Director of 
Social Planning and used for renovation materials. 

b. additional funds for equipment in the amount of $7,950 be 
considered at a later date together with all other applications 
for cultural grants. 

c. the Department of Properties and Insurance, in consultation 
with the Director of Social Planning negotiate an assignment of 
the lease in question and acquire an option to purchase exercisable 
within the next five years, the consideration for which shall be 
the herein described renovation. " 


Your Board submits the recommendation of the Director of Social 
Planning for Council's CONSIDERATION and note that the grant of 
$7,950 in Recommendation (a) does not involve application for an 
LIP Project and will require an affirmative vote of two thirds of 
Council for approval.' 

MOVED by Aid. Rankin, 

THAT recommendation a. of the Director of Social Planning 
set out above, proposing a grant of $7,950, be approved. 

- CARRIED BY THE 
REQUIRED MAJORITY 

(Alderman Hardwick voted in the negative) 

MOVED by Aid. Harcourt, 

THAT this whole matter be deferred for consideration by 
Council on January 30, 1973. 

- LOST 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Hardwick, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Gibson, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

BY-LAWS 

BY-LAW TO AUTHORIZE THE BORROWING OF CERTAIN 

SUMS OF MONEY FROM JAN. 23, 1973 to JAN. 22, 1974, 

PENDING THE COLLECTION OF REAL PROPERTY TAXES 

MOVED by Alderman Bowers, 
SECONDED by Alderman Rankin, 

THAT leave be given to introduce a By-law to authorize the 
borrowing of certain sums of money from January 23, 1973 to 
January 22, 1974, pending the collection of real property taxes, 
and the By-law be read a first time. 

- CARRIED 
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BY-LAWS (cont'd ) 

BY-LAW TO AUTHORIZE THE BORROWING 
OF CERTAIN SUMS OF MONEY (cont'd) 

MOVED by Alderman Boiwers , 
SECONDED by Alderman Rankin, 

THAT the By-law be read a second time. 

- CARRIED. 

MOVED by Alderman Bowers, 
SECONDED by Alderman Rankin, 

THAT Council do resolve itself into Committee' of the Whole 
to consider and report on the By-law, His Worship the 
Mayor in the Chair. . 

- CARRIED. 

MOVED by Alderman Bowers, 

THAT the Committee of the Whole rise and report. 

- CARRIED. 

The Committee then rose and reported the By-law complete. 

MOVED by Alderman Bowers, 
SECONDED by Alderman Rankin, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED. 

MOVED by Alderman Bowers, 
SECONDED by Alderman Rankin, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal. 

- CARRIED. 

(The By-law received three readings.) 

MOTIONS 

1. Conveyancing of Property to Western 
Gypsum Products Ltd., and Closing of 
Streets resulting therefrom 

MOVED by Aid. Rankin, 
SECONDED by Aid. Linnell, 

THAT '/JTIjIRSAS the City of Vflncouver is the owner of all 
the streets p.n-5 Ipnes lying within the li:nits of the 
City of Vancouver; and 

WrlSREAS a portion of '.7all Street and Yale Street deemed 
dedicated by PlPn 100 adjacent to Lot "t" C^xplanptor y 
Pirn 6893), ^1"^ 100 and Lot "a", Block "s", PIph o=^<6, 
Tc-'n of Hastings is surnlus to the highway reauirements 
of the City of Vancouver; 

31: IT Pi^SOL-'^TlD that Council's Resolution 
of June 2I4., 1969, closing this portion of highway be 
rescinded; and 

cont 'd . . . , 
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MOTIONS (cont'd ) 

Conveyancing of Property to 
Western Gypsum Products Ltd., (cont'd ) 

BS IT FURT::::?. RDSOLV^D that all that oortion of Yple 
Street and V/all Street deemed dedicster? by ^len 100 
adjacent to Lot "T " (ZxDlantorv Plpn 6803), Plm 100 
and Lot "A", 3lock "S", Plan 9o^6, Town of Hastings 
be closed, sto'oped ut), conveyed to the owner of abutt- 
ing said Lot "'T " and subdivided with said Lot "T " and 
adjacent Ipnds. Said tjortion of road is more iDar ticul^rly 
described as follows: 

COH.'r-ZNCIMG at the north westerly corner of said Lot "A"; 
THEN'C:^ N 36° 11' 1,:^" ■■! 6^.66 feet following in the north- 
erly production of the westerly limit of said Lot "A"' 
to the beginning of a tangential curve to the left; 
TrlSNGS westorly'22R ,q8 feet, more or less, following in 
the arc of said tangential curve to the left of radius 
^10,36 feet to intersection with the southerly -oroduction 
of the westerly limit of said Lot "t" at a noint 7 . 6I 
feet south of the south westerly corner of said Lot "t"; 
TMT]:>:C"E: llorth 7. 61 feet following in the southerly nroduct- 
ion of the v:esterly limit of said Lot "t" to the south 
westerly corner of said Lot "T''; 

TIIETIGE S 71° 30' E, 2914-. 26 feet, more or less, follow- 

ing in the southerly limit of said Lot "t" to intersection 
with the southerly limit of the Canadian Pacific Railway 
Right of Wav; 

TIIEMCE S Op' l;^" E, 167.2° feet, more or less, follow- 

ing in the southerly limit of said Right of Way to the 
north easterly corner of said Lot A'; 

TIIEMCE 3 89° !^5' 'i, 180.27 feet, more or less, following 
in the northerly limit of said Lot "a" to the noint of 
commencement. The same as shovrn outlined red on a nlan 
prenered by A. Burhoe, D.C.L.S. dated the 22nd day of 
May I96Q, and marginally numbered IjF I;37 6, a print of 
which is hereto annexed. 

- CARRIED 

2. Conveyancing of Property to Western 
Gypsum Products Ltd., and Closing of 
Streets resulting therefrom 


MOVED by Aid. Rankin, 
SECONDED by Aid. Linnell, 


TMAT >niF.REAS the City of Vi-.ncouver is the owner of all 
the streets and Ipnes lying within the limits of the 
City of Vancouver; and 

WH3REAS a portion of road (Yale • Street ) deemed dedicated 
by Plpn 100, adjacent to Lots 27 to 31; and Lot 8^, Town 
of Hastings, Plan 100 is surplus to the City's highway 
requirements ; 

TIEREFORE BE IT RESOL'/ED that Council's resolution of 
Jure 21;, I96Q, closing this portion of highway be res- 
cinded; and 

BE IT FURTHER RESOLVED THAT all thpt portion of road 
deemed dedicated by Plan 100, adjacent to Lots 27 to 3I4. 
and Lot 8^, Town of Hastings, Plan 100; be closed, 
stopped UD and conveyed to the abutting owner and sub- 
divided with adjacent lands, said portion of road is 
more particularly described as follows: 
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MOTIONS (cont'd ) 

Conveyancing of Property to 

Western Gypsum Products Ltd., (cont'd) 

COKirSTTCirG at 

thft .south-easterly corner of said Lot 27; TN5NCE S l;2° 
58' 30" W, following in the south v/esterly tjroduction of 
the easterly limit of said Lot 27 a distance of 33 feet; 
TK2-fCE :i U.l° 01' 30" follov.'ing in a line drawn oara- 
. llel to the southerly limits of Lots 27 to 3^ inclusive 
and north westerly production thereof, 637,70 feet, 
more or less, to intersection with the northerly limit 
of Yale Street ; 

TIIENCS ^9° 58' 30" E, following in the said northerly 

limit of Yale Street and in the southerly limit of s^id 
Lot 8p, [J.S.3Q feet, more or less, to the south easterly 
corner of said Lot 85; 

THEKCT: N U-2° ^o' 30'' following in the easterly boun- 
dary of said Lot aonroximate ly o feet to intersection 
with the High W?ter Mark for the South Shore of BurrPrd 
Inlet ; 

TIIEIICE south easterly following the sinuosities of said 
High -Jater I'ark eiDproximpte ly 7^ feet to the south west- ■ 
erly corner of said Lot 3^> 

THENCE S I;7° 01' 30 " E, following in the southerly limits 

of said r/5ts 3[i to 27, 527,93 feet, more or less, to 

the t)oint of commencement. The same as shown outlined 

red on a olan orooared by A, Burhoe, 3,C,L,S., d^ted 

the 26th day of May, 196°, and marginolly numbered L7k3'^'^t 

a print of which is hereunto annexed, 

- CARRIED 

3. Conveyancing of Property to Western 
Gypsum Products Ltd., and Closing up 
Streets resulting therefrom 

MOVED by Aid. Rankin, 
SECONDED by Aid. Linnell, 

WHEREAS by a Resolution passed on the 23 day 
of January 1973 the Council resolved to close, stop up 
and convey to the owner of the abutting property that 
portion of highway more particularly described in Appendix 
A annexed hereto. 

AND WHEREAS by a Resolution passed on the 23 day 
of January, 1973 the Council resolved to close/ stop up 
and convey to the owner of the abutting property that 
portion of highway more particularly described in Appendix 
B annexed hereto. 

AND WHEREAS between the two portions of highway 
more particularly described in Appendix A and B there has 
existed a crossing over the railway right of way of the 
Canadian Pacific Railway which crossing was available for 
the use and benefit of the public. 

AND WHEREAS the crossing over the railway right of 
way of the Canadian Pacific Railway is no longer required 
for the use and benefit of the public. 

THEREFORE BE IT RESOLVED that the City of Vancouver 
hereby agrees to the closing of the aforesaid crossing and 
requests the Railway Transport Committee to authorize the ^ 
closing and removal of the crossing as a public crossing. 

- CARRIED 
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MOTIONS (cont'd) 

4 . Recess 

MOVED by Aid. Linnell, 
SECONDED by Aid. Hardwick, 

THAT the Council recess. 

- LOST 

5. Shannon Property 
Development 


Notice was called on the following motion at the Council 
meeting on January 16, 1973: 

MOVED by Aid. Volrich, 

SECONDED by Aid, Harcourt , this day 

THAT the resolution of Council passed the 3rd day of January, 
1973 and relating to the Shannon property at 57th and Granville 
Street and reading as follows: 

'FURTHER THAT the requirements having been fulfilled 
to the satisfaction of the Council and the Technical 
Planning Board, the relevant departments take the 
appropriate action to have the development proceed 
forthwith ' , 

be rescinded. 

The motion was put and, - CARRIED BY THE 

REQUIRED MAJORITY 

(Alderman Linnell is recorded as voting in the negative) 

6. Shannon Property: 

Repeal of By-law No. 4349 

The following Notice of Motion was submitted at the Council 
meeting on January 16, 1973: 

MOVED by Aid. Volrich, 

SECONDED by Aid. Harcourt, this day 

THAT the Corporation Counsel prepare and bring forward a 
draft by-law to repeal By-law No. 4349 passed by the City Council 
on the 5th day of March, 1968, having the effect of rezoning the 
Shannon property at 57th Avenue and Granville Street from RS-1 
to CD-I, and that a Public Hearing thereon be held at as early 
a date as may be practicable. 

The motion was put and, - CARRIED 

(Alderman Linnell is recorded as voting in the negative) 


NOTICE OF MOTION 

The following Notices of Motion were submitted and recognized 
by the Chair: 

1. Christ Church Cathedral: 
Historic Site 


MOVED by Aid. Gibson, 

THAT City Council request the Provincial Government to con- 
sider designating Christ Church Cathedral as an historic site 
under the Act. 


(notic-e) 
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NOTICE OF MOTION (cont'd ) 

2. Library Board: 
Hours of Operation 

MOVED by Aid. Gibson, 

THAT Council request the Library Board to consider the 
possibility of operating its libraries seven days per week. 

(notice) 

3 . Membership; Board of Police Commissioners 

MOVED by Aid. Volrich, 

THAT the Corporation Counsel be instructed to apply at the 
forthcoming legislative session for an amendment to the Vancouver 
Charter to increase the membership of the Board of Police 
Commissioners from four (4) to seven (7) , and to provide for the 
appointments to be made by the Lieutenant-Governor in Council 
after consultation with City Council, to provide for each 
appointment to be for a three-year term with two to be appointed 
annually (subsequent to the expiration of the current appoint- 
ments) , to provide for payment of an annual sum on account of 
remuneration and expenses, and to report back with details of 
the proposed form of legislation. 

(notice) 

4. 1972-1973 Federal Government 
Winter Capital Program and 
approval of Capital Projects 

MOVED by Aid. Bowers, 

THAT in keeping with the intent of the 1972-73 Federal 
Government Winter Capital Program, wherein additional works and 
additional employment are created, the Chairman of Finance, 
the Board of Administration, the Director of Finance and the 
Deputy City Engineer recommend that Council resolve to approve 
capital projects, in addition to those already included in the 
1971-75 Five Year Plan, that by 1975 will be equal to the 
forgiveness generated by the 1972-73 Federal Winter Capital 
Program . 

(notice) 


On direction of the Mayor the Council recessed to reconvene 
at 7:30 p.m. on Tuesday, January 30, 1973, to conclude the 
Agenda business which remains outstanding, as follows: 


DELEGATIONS 


Mr. S. Hedley 


Development Permit Appli- 
cation: Columbia 
Containers Limited 


Cassiar Ratepayers 

Assn. (Mr. Cork) re above 

Hastings Townsite 

Residents (Mrs. Campbell) re above 

Columbia Containers Ltd. 

(Mr. Bouck) re above 


BOARD OF ADMINISTRATION AND OTHER REPORTS 

J. Report of Standing Committee Clauses 1-3 

on Environment, January 18, 1973 Clause 4 - INFORMATION 

K. Board of Administration report Expansion of Oakridge 

January 18, 1973 Shopping Centre 


cont 'd . . . 
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Regular Council, January 23, 1973 

Agenda Business re 
Recessed Council (cont'd ) 

M. Board of Administration report 
January 22, 1973 


0. Report of Standing Committee 
on Community Development 
January 18, 1973 
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Advance Purchase: 

Britannia Community Services 

Centre: 1116 McLean Drive 


Clauses 1 and 2 


P. Report of Special Committee re 
False Creek, January 23, 1973 


Granville Island 


MOTIONS 

Third Crossing: Burrard Inlet 

ENQUIRIES AND OTHER MATTERS 
NEW BUSINESS 


The foregoing are Minutes of the Regular Council meeting dated 
January 23, 1973, adopted on February 6, 1973. 


MAYOR 
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WORKS & UTILITY MATTERS 


RECOMMENDATIONS ; 

1. Control of Building Contractors Operations on 
City Streets 

The City Engineer reports as follows i 

"HISTORY 

In 1970, Council requested a report on this subject. It 
outlined a number of possible controls which could be applied to 
contractors working on City streets and suggested that a section be set 
up within the Engineering Department for the purpose of policing con- 
struction sites in this regard. Recently, the Standing Committee on 
General Purposes, in reviewing outstanding projects, requested the 
matter be reported on. 

Since Council's original request, this matter has been 
investigated extensively. A technical report "The Effects of Building 
Contractors Operations on City Streets", containing the results of this 
study, is on file in the offices of the City Clerk, This technical 
report and the study will be summarized in a Report Reference to Council 
by the Deputy City Engineer. The Report Reference will expand on the 
need for stronger controls and point out specific examples of such needs 
occurring recently in Vancouver. 

PROBLEMS 

Several types of problems can arise from construction activity 
as outlined below: 

A. Construction work and material storage frequently encroach 
into the street, restricting free use of the street by 
pedestrians and vehicles and creating muddy and messy con- 
ditions. These problems can result in claims and cost to 
the City and are a matter of nuisance and inconvenience to 
citizens. It should be noted that these encroachments are 
rarely authorized by the City. 

B. Damage to City streets and sidewalks frequently results 
directly from construction activity. Trucks and equipment 
working within the site and moving from the street to the 
site, break sidewalks and curbs. In addition, improper 
placement of backfill against buildings creates a poor base 
for reconstruction of sidewalks and continuing maintenance 
may be required to keep the sidewalk in acceptable condition. 

C. Excavation work can damage City and other utilities under 
the street. Shoring anchors driven into the street have 
broken into City sewers, causing significant damage. 

D. Inadequately shored excavations create a potentially serious 
hazard to citizens and the possibility of major expense to 
the City. Collapse of a major excavation could disrupt sewer, 
water, telephone, gas and electrical services, as well as 
damaging City streets extensively. The direct costs of such 
collapse to the City would be high. The City could conceivably 
be found liable for damage resulting from a collapse, and the 
potential liability could be very high. 


Cent 'd 
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Clause No. 1 Cont'd 

The Report Reference will describe several instances of the 
types noted. In many cases direct costs to the City have been found 
and on several occasions, excavation collapse has seriously threatened 
major streets and utilities. Increasing construction activity and 
increasing frequency of deep excavations have significantly increased 
the problems experienced from construction activity. 

PRACTICE OF OTHER CITIES 

In attempting to establish desirable control procedures, this 
Department surveyed the practices of 35 major North American cities. 
This survey shows that many cities apply more stringent controls than 
Vancouver and require more protection "for the City against possible 
expense . 

After reviewing problems in Vancouver and the practices of 
other cities, the Engineering Department concludes i 

PROPOSALS 

(a) Because of inconvenience, expense and hazard to the public 
caused by construction of buildings, a need exists to improve 
control procedures. 

(b) Additional screening procedures to control the problem should 
be introduced. Most of these are procedural changes aimed 

at prevention of problems but some additional inspection and 
administrative changes in the Engineering and Permits and 
Licenses Departments are involved. 

(c) Developers should be required to provide bonds and cash 
deposits to protect the City against damage to City works and 
poor restoration practices, and provide liability insurance 
coverage for the City on excavations. (The City carrying 
liability insurance may be administratively more practical if 
premium costs are not excessive; this question is now under 
review.) Developers should be required to retain professional 
engineers to design and supervise shoring and backfill where 
appropriate. 

(d) Present by— laws have sufficient authority to make a substantial 
improvement in the situation. (The present Engineering by-laws 
should be changed at a later date to reflect the. improved 
controls; these changes are now under review.) 

(e) The cost of this increased control should be borne by developers 
in the form of increased permit fees. 

STAFF REQUIREMENTS AND COSTS • 

Additional staff will be required to implement the desired 
controls. To control encroachments and limit inconvenience to users of 
the street, additional in-field inspection is required. Two Engineering 
Technicians must be added to our present group of techniciana to cover 
construction sites in the City. One additional Engineering A£5siatant IV 
will be required to screen development permit applications for major 
projects to evaluate the probable effect of excavations and construction 
activity on streets and utilities. He will establish appropriate deposits 
and bonds required to protect the City against possible costs and check 
to ensure that professional engineering design and supervision will be 
employed where required. 

The additional staff costs will be about $36,600 per year. 
This cost will .be recovered by charges to developers. Applicants for 
construction of single-family dwellings, which presents relatively minor 
problems, will have to pay about $10 each. Larger developments will have 
to pay approximately $32 on the average - actual charge to vary with 
the size of the project. 


.Cont 'd 
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It should be noted that the additional screening of development 
permits may result in some delay in the processing of these applications 
in the Engineering Department. This delay should be slight in terms of 

the overall processing of permit applications. 

The Director of Permits & Licenses has reviewed this report and concurs 
with its Recommendations. 
RECOMMENDAT IONS 

I RECOMMEND that: 

(1.) Additional control measures on construction activity be 

approved as follows t 

(a) Provision of appropriate cash deposits and restoration 
bonds by developers — 

(b) Provision, by developers, of liability insurance coverage 
for the City for excavations — 

(c) Provision of professional engineering design and super- 
vinion of excavations, shoring and backfill — 

(d) In-field examination and control of building activities 
encroaching onto the street by the Engineering Department. 

(2.) Two additional Engineering Technicians and one additional 

Engineering Assistant IV be authorized to implement additional 
controls at a cost of $36,600 per year to be recovered from 
the developers^ classifications to be subject to review by Director 
of Personnel Services - 

(3.) The cost of continuing control measures to be charged to 

developers through inspection and permit fees. Charges to 
vary with size of project, as noted above. 

(4.) Two temporary Engineering Technicians and other charges during 

the initial implementation at a cost of $16,400 to be borne 
by the City, be authorized." 

Your Board RECOMMENDS the foregoing report of the City Engineer 
be adopted. 

FOR COUNCIL ACTION SEE PASE(S) .<£iL^ 


2 . Hydroqeoloqic Investigation at Sanitary Landfill 
The City Engineer reports as follows: 

"The City has applied for a permit to operate the present 
sanitary landfill under the requirements of the Pollution Control 
Act. Approval has not yet been granted and is not expected until 
later this year after the Pollution Control Board hold a Public 
Hearing commencing April 30, 1973 to "consider the technical aspectL-; 
bearing upon the control of discharges to water and/or land, 

originating from Municipalities " Submissions will be heard, 

and the City of Vancouver is to present a brief. 


. . . .Cont 'd 
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To assist in the preparation of the brief and to determine 
if it is necessary to change the method of operating the landfill to 
comply with existing Pollution Control Board guidelines, it is 
desirable to carry out further investigation and work of a hydro- 
geological nature to determine what influence and effect the land- 
filling may have on the surface and ground water flows adjacent 
to the site. The written brief must be received by the Pollution 
Control Board in Victoria before March 1, 1973 in order to be 
accepted for presentation. It is, therefore, necessary to begin the 
hydrogeological study as soon as possible and a consultant with 
specialist knowledge in this field will be required. The cost of 
the hydrogeological work, including the consultant's report, is 
estimated at $6,000.00. 

The City Engineer recommends that:- 

(A) a consultant be retained to report on the 
hydrogeological aspects of the City's 
landfill site. 

(B) The necessary funds, estimated at $6,000.00, 
be approved in advance of the 1973 Budget 
approval . " 

Your Board RECOMMENDS the foregoing report of the City 
Engineer be adopted . 


3 . Conveyance of Property to Western Gypsum Products Ltd. 

The Corporation Counsel reports as follows: 

"By resolution dated December 15, 1970, Council resolved 
to close, stop up, and convey to Western Gypsum Products 
Ltd. two portions of Yale Street. It was a condition of 
the sale that a public crossing over the C.P.R. Right-of- 
way at the location of the property to be conveyed be 
eliminated by order of the Railway Transport Committee. 

All necessary surveys have been completed and all condi- 
tions as to the conveying of the property met, with the 
exception of the elimination of the public crossing. A 
resolution requesting the elimination of the crossing is 
on Council's agenda for this date and if passed will be 
forwarded to the Railway Transport Committee thereby com- 
pleting the application for the elimination of the crossing. 

I am advised that the C.P.R. and Western Gypsum Products 
Ltd. are just completing new surveys of their property in 
the area. Should either of these surveys result in new 
subdivision plans being filed prior to the filing of the 
documents relating to our conveyance we could be required 
to conduct new surveys and redraw the various documents 
relating to the sale. 

In my opinion there is no question but that the Railway 
Transport Committee will eliminate the crossing and in 
order to facilitate the conveyance I would recommend that 
I be given authority to convey the property prior to receiv- 
ing the order of the Railway Transport Committee if 
necessary. " 

Your Board RECOMMENDS that the foregoing recommendation of the 
Corporation Counsel be adopted. 

FOR COUNCIL ACTION SEO PAiE(S) ..../££ — - 
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SOCIAL SERVICE AND HEALTH MATTERS 

CONSIDERATION 

1. Condition of Grand Hotel 
24 Water Street, Vancouver 

The Medical Health Officer reports as follows: 

"Our files indicate that these premises have been causing continual 
I '•:3ems to this Depart-.-.f it fcr a ns-Mibcr of years. 

In April 1972 a double reji.itered letter was sent to the licensed 
operator in an effort to contact him. The letter was returned. 
Since this tine n-uraerous inspections and efforts have been ri^tle to 
attempt to bring these premises into minimal coiripliance v.'itii the 
Lodging House By-law. For a period of time in the fall of 1972 
some renovations were commenced but at no time were the premises 
satisfactory. A letter dated October 3, 1972 v;as received bj* this 
Department from the operator at that time agreeinj v;ith a rij^id 
schedule of renovations which were to be completed by November 20, 
1').''2. This schedule was never co::iplftc:d and the premises in some 
ways deteriorated. 

On November 28, 1972, I and other senior staff of the Health Depart- 
ment inspected the building and decided that under Section 16(3) of 
the Lodging House By-law f?3686, the premises were unlit, and vacant 
possession should be obtained. A 30-day order was issued to the 
op^-rcitor to ol>l-ri\n vacant possession of the Lodging House to be 
irfrcclive ueceiiber 31, 1072, Copies cf this orc'er were ported on 
the building and this order was delivered by hand to the manager. . . 

Subsequent to this order the management changed hands and the Depart- 
ment became aware of this on December ^"j , 197:2. The ncv; operator, 
f'r. S. V.'ells, was formally advised of the order to the previous manager 
on December 21, 1972. 

On January 2, 1973, an insoection revealed that the premises ^.ere still 

occvij'.ied but althouc;h i:r..:c wr^r'; w.is pr oceedin!: the premises still did 
not comply with the Lodging House By-law. 

On January 9, 1973, after consultaticii v/ith the Lrw Denartrcnt, charges 
wcrj laid under Sections 8 & 11(1) of the ridging House By-law. 


On January 11, 1973, a further order to vacate the premises within 
48 hours was hand delivered to Mr. S. Wells who had taken over operation 
of the premises during December 1972. The premises were still in poor 
sanitary condition. 

A further inspection was carried out on January 15, 1973, and the 
building was still occupied and still in poor sanitary condition. 

On January 17, 1973, a further charge was laid for failing to obey the 
order of the Medical Health Officer. 

It is the opinion of this Department that this building could furnish 

satisfactory housing accommodjtion if renovu tio::,; were carried out and 
placed uniler re3f>on.'iiblc mauiir^erient but at this time must be considered 
as unfit for occupancy. 

The Fire Cliief reyv^rts also that there are a number of Fire Department 
orders outstanding against these premises which must be completed forthwith. 
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Clause #1 continued: 


Section 12 of The Sanitary Regulations made under the Health Act of 
British Columbia reads as follows: 

'if the Local Board is satisfied, upon due examination 
by itself or officer, that a cellar, room, tenement, 
or building '.vithin its jurisdiction, occupied as a 
dwelling-place, has become by reason of the number of 
occupants, want of cleanliness, the existence therein 
of a contagious or infectious disease, or other cause, 
unfit for such purpose, or that it has become a nuis- 
ance or in r.ny v/ay danjerotis to the health of the occu- 
pants or of V..C public, it may issue a notice in writing 
to such occ'.iDrints, or any of them, requiring the said 
prrmincs to b(» put in proper sanitary condition, or, if 
it seer, fit, requiring the occupants to quit the prem- 
ises v.ithin such tinre as the Board may deem reasonable. 
If the person so notiiied, or any of tlacn, neglect or 
refuse to conply v;ith the terms of the notice, every 
person so offending shall be liable to the penalties 
imposed for infraction of these Regulations, and the 
Board nay cause the premises to be properly cleansed 
at the e:<t!i!'^se of the owners or occupants, or nay re- 
move the occupants forcibly and close up the premises, 
and the same shall not again be occupied as a dwelling- 
place until put into proper sanitary condition; or the 
Board, if it sees fit, may, subject to the provisions of 
section lOn of the "Health Act", cause such premises to 
be destroyed, with the consent of two Justices of the 
Peace. ' 


The Medical Health Officer suggests: 

If Council wishes to exercise its powers as a Local Board of 
Health under the above Section, the Corporation Counsel should 
be instructed to prepare the appropriate formal resolution. 


Your Board submits the foregoing report of the Medical Health 
Officer for CONSIDERATION. 

RECOMMENDATION 

2 . Dictating Equipment 

The Director of Welfare and Rehabilitation reports as follows: 

"On August 10, 1972, the Board of Administration received a memorandiun from 
the Administrative Analyst, the subject of which was dictating equipment in use 
in this department. The report stated that because of the reorganization of the 
department and the resultant change in operational procedures, certain items of 
dictating equipment were considered redundant and were therefore declared surplus. 

In addition the report recommended that certain dictating equipnent be provided 
for myself and my two assistants. I have reviewed o\ir CTirrent needs and request 
that the following eqtiipment be pro-vided: 

4 Phillips Model 96 dictating/transcription machines 

@ 290.00 

3 Microphones @ 25.00 
2 Headset & Foot pedal sets ® 40.00 
12 Cassettes @ 3.00 

Sub Total 

596 Tax 

Total 


1160.00 
75.00 
80.00 
36.00 

1351.00 

$1418.55 
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The Comptroller of Accoxonts advises that funds to cover the expenditure will need 
to be added to the Department's Budget, 


As the Director of Welfare and Rehabilitation I recommend that the 
requested equipment be approved in advance of the 1973 Departmental 
budget. " 

Your Board RECOMMENDS that the foregoing recommendation of 
the Director of Welfare and Rehabilitation be adopted. 


FOR COUNCIL ACTlCrJ SlE PA£:(S) /£/. 
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BUILDING AND PLANNING MATTERS 

RECOMMENDATIONS 

1. Rezoning: E/S Clarendon Street, 

Immediately Across from St. Lawrence 
Street (4718 Clarendon Street) 


The Director of Planning and Civic Development reports as follows: 

"An application has been received from Mr. D.V. Guenther of 
3325 Quebec Street, requesting an amendment to the Zoning 
and Development By-law whereby Lot 1, Subdivision 2, Blocks 
8 and 9, D.L. 52, being the east side of Clarendon Street, 
immediately across from St. Lawrence Street (4718 Clarendon 
Street) , would be rezoned from an RS-1 One Family Dwelling 
District to an RT-2 Two Family Dwelling District, or 
alternatively, permission to use the existing building as a 
duplex for the life of the building. 

In addition to the application, Mr. Guenther makes a further 
submission : 

'The subject matter of this Application has been before Council 
and the various Boards since 1956. At this point in time a 
fresh look at this particular situation reveals two self-con- 
tained dwelling units of good quality and standards which have 
benefitted the Citizens of Vancouver for over sixteen years and 
should continue to be of benefit and need to the Citizens of 
Vancouver for the foreseeable life of this building. No factor 
concerning this building or property adversely affects the 
citizens of Vancouver or the neighbours of the property. In fact, 
the neighbours approve and condone the said property and building. 
It is realized that the building and the present usage may be in 
contravention to the By-laws of this City of Vancouver, but when 
one looks to the question of the contravention it is in fact a 
technical matter and not one of any substance to the Citizens of 
Vancouver. 

For sixteen years there has been a piecemeal dealing with this 
particular property and others in the City of Vancouver, and 
there does not at this time appear to be any clear-cut method 
of dealing with all of the non-conforming dwelling units in the 
City and it is now asked that the Council look at this par- 
ticular property and building on its own merits and it is re- 
spectfully submitted that since there will be no adverse effect 
if this Application is granted, and there will be a great deal 
of benefit to a needy Citizen, that the Application should be 
granted. 

It is further respectfully submitted that the Council should 
not be a slave to uniformity in this instance and that all 
things considered, an equitable judgment for and on behalf of 
the Applicant would be to rezonc the property. However, if the 
Council cannot go this far, the least it could do is to grant 
the Duplex use of this building f car the life of the building, 
the present Applicant has built this building and has continued 
to operate it and has been faced with the threat of closure or 
prosecution for over sixteen years and the humane thing at this 
time is to allow and legalize its continued use for the life of 
the building. ' 

Attached to the application are letters from Mr. J.A.R. Rickaby, U730 . 
Clarendon Avenue, Mr. A. P. Gray, '+725 Clarendon Avenue, and Mrs. C. 
Roste, 2kS9 St. Lawrence Street, stating that thoy have no objections 

to the building being used as a two family dwelling. 

Several applications have been made by Mr. Guenther over many years 
through the Board of Variance, Development Permit Applications through 
the Technical Planning Board and rezoning applications through City 
Council, with numerous appeals and development permits granted to retain 
the dwelling unit in the basement or lower floor for limited periods of 
time. The most recent development permit, #51269, expires December 31, 
1972, which is in accordance with Council's policy of retention of 
illegal suites in RS-1 Districts. 

(Council, on November 28, 1972, extended this time limit to 
June 30, 1973.) 
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HISTORY: 


A brief resume of the applications on the subject property follows: 

August 2, 1951 Building Permit issued to D. Guenther 

to erect a one family dwelling. 
Main Floor - 1 w.c. , 1 w/b, 1 bath, 
I sink 

Basement - 2 bedrooms, laundry room, 

1 w A) , 1 w.c. 1 1 . t . 
A statutory declaration was filed by 
Mr. Guenther stating that it was not 
his intention to occupy or use the 
lower floor for separate living accom- 
modation. 

Filed by Mr. Guenther to use the 
dwelling as 2 self-contained suites 
after completion. 
DISALLOWED 

Filed by Mr. Guenther to install a 
dwelling unit in the basement. 
REFUSED - the house is not old and is 
not too large to be unsuitable for a 
one family dwelling. 
Basement - 932 square feet 
Main Floor - 937 square feet. 

In 1955, the Technical Planning Board could only consider an applica- 
tion to retain a dwelling unit that had been installed with or without 
City Permits prior to January 1, 1951. This provision was amended 
on December 11, 1956 and the date of June 18, 1956 was substituted. 


December 16, 195U 
Appeal #11016 


May 25, 1955 

Development Permit Applica- 
tion #X-132 


June 23, 1961 


February 19, 1962 


June k, 1962 


An inspection revealed that the lower 
floor was occupied as separate living 
quarters. Mr. Guenther advised the 
District Building Inspector that it 
had been his intention to use the 
building as a duplex from the time it 
was built and he had rented it as a 
duplex since its completion. 

Mr. Guenther was found guilty of a 
violation of the Zoning and Development 
By-law and received a suspended sen- 
tence from Magistrate Bewley. 

Mr. Guenther filed a statutory declara- 
tion, indicating that the ground floor 
had been used as a self-contained suite 
since early January, 1956, to tiie present 
date. 


June 27, 1962 At the request of the T.P.B., Mr. 

Guenther filed a letter stating that: 

1. He is aware the property is zoned 
RS-1 

2. Permits were obtained for a one 
family dwelling only. 

3. December 31, 1961, was clearly un- 
derstood as a final period of time 
and after that date the lower floor 
used for anything other than sleep- 
ing rooms and further the sink and 
stove were to be removed. 

Development Permit 

Application #23685 The T.P.B. approved the retention of 

the lower floor dwelling unit for a 
final limited period of time, ex- 
piring December 31, 1966. 

Appeal #16317 - tied to 

Development Permit The Zoning Board of Appeal permitted 

Application #40070 the lower floor dwelling unit to re- 

main for a further period of one 
year, expiring December 31, 1967, and 
without prejudice to a further appeal, 
provided Mr. Guenther continues to 
own the premises. 
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January 26 , 1968 
Development Permit 
Application #43800 


February 2k, 1970 - 
Development Permit 
Application #51269 


The T.P.B. approved the retention of 
the lower floor dwelling unit for a 
further limited period of time, ex- 
piring December 31, 1969. 


The T.P.B. approved the retention of 
one dwelling unit on the lower floor 
for a limited period of time, ex- 
piring December 31, 1972. 


On the previous application by Mr. Guenther to rezone the subject 
property, which has a frontage of k2 feet in width and a depth of 79 
feet on the southerly side and 105 feet on the northerly side (the 
total site area being 3,364 square feet), the application was refused 
by City Council on May 26, 1970, following the recommendations of 
the Technical Planning Board and the Town Planning Commission that 
the application be not approved as such rczoning would establish 
an isolated two family dwelling district within a one-family dwelling 
area. 

Since this time, Mr. Guenther has been to both the Director of 
Planning and the Zoning Planner, requesting that the property be 
rezoned, even though it was suggested that he attempt further appeals 
to the Board of Variance on a year-to-year basis while he owns the 
home. However, he insisted on filing his application for rezoning, 
which was received on June 26, 1972. This application was filed 
by Mr. Alex B. MacQuarrie , solicitor, of the f irm MacQuarrie , Hobkirk 
& McCurdy, following which Mr. Gray, the Zoning Planner, had several 
discussions with Mr. MacQuarrie, suggesting that he may wish to 
discuss the matter with his client, Mr. Guenther, pointing out that 
he may wish to withdraw his application as there was little hope of 
the rezoning application being favourably considered, Mr. MacQuarrie 
did agree to undertake to discuss the matter further with his 
client, and on September 14, 1972, a letter was received from Mr. 
MacQuarrie, stating that he had been instructed by Mr. Guenther to 
ask that the application be proceeded with. 


There has been no change of zoning or development within the 
immediate area of the subject property. The dwelling is located 
on a small site. Therefore, the Technical Planning Board on 
November 17, 1972 reaffirms its previous recommendation that: 

"... the application be not approved for the following 
reason: — ^— — — — 

1. Such rezoning would establish an isolated RT-2 
Two Family Dwelling site within a one family 
dwelling area . ' 

The Vancouver City Planning Commission on December 1, 1972 endorsed 
the recommendation of the Technical Planning Board." 


Your Board RECOMMENDS that the application be refused in accordance 
with the recommendations of the Technical Planning Board and the 
Vancouver City Planning Commission. 

DELEGATION REQUEST: Mr. Guenther through his Solicitor 

MacQuarrie, Hobkirk & McCurdy. 


2. Construction of the Existing Gasoline 
Station at 4 933 Victoria Drive 


The Director of Planning and Civic Development reports as follows: 


"Mohawk Oil Co. Ltd. filed Dovelopment Permit Application 
No. 60591 to reconstruct the existing gasoline service station on 
the site at the southwest corner of 33rd Avenue and Victoria Drive. 
The site is located in a C-2 Commercial District. 

The Gasoline Service Station Policy as adopted by City 
Council on October of 1968, permits the rebuilding of the gasoline 
service station at this location. 


cont 'd. . . . 
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Board of Administration, January 19, 1973 .... (BUILDING - 4) 
Clause No. 2 continued 

The Technical Planning Board and the Vancouver City 
Planning Commission recommend that Development Permit Application 
No. 60591 be approved in accordance with the submitted application, 
such plans and information forming a part thereof, thereby permitting 
the rebuilding of the gasoline service station on this site, subject 
to the following conditions: 

(a) Prior to the issuance of the Development Permit, revised 
drawings are to be first submitted to the satisfaction of 
the Director of Planning and Civic Development clearly 
indicating : 

(i) The provision of and detail of the landscaping at the 
corner of the site adjoining Victoria Drive and 33rd 
Avenue and all landscaping is to be first approved to 
the satisfaction of the Director of Planning and Civic 
Development. 

(ii) Deletion of vehicular access from the site to the City 

Lane and the provision of a continuous suitable screening 
along the property line of the site adjoining the City 
Lane. 

(iii) The provision on site of a satisfactory screened location 
for garbage and trash. 

(b) All surfacing and screening of the open portions of the site to 
be completed in accordance with the approved drawings and the 
relevant requirements of Section 12 of the Zoning and D^?velopmsnt 
By-law within sixty (60) days from the date of any use or occupancy 
of the proposed development and thereafter to be permanently 
maintained. 

(c) All landscaping to be provided in accordance with the approved 
drawings v/i+hin six (6) months from the date of any use of the 
approved developm.ent and thereafter to be peimancntly maintained. 

(d) The development, including the use of all open portions of the 
site, is to be carried out and maintained at all times in accordance 

with the approved drawings and the requirements of Section 11(10) 
of the Zoning and Development By-law. " 


Your Board RECOMMENDS that Development Permit Application No. 60591 
be approved in accordance with the recommendations of the Technical 
Planning Board and the Vancouver City Planning Commission. 


FOR COUNCIL ACTION SE£ PASE(S) . /££:/(2^ 


A-E 


Board of Administration January 19, 1973 .... (LICENSE) 


LICENSES AND CLAIMS MATTERS 


RECOMMENDATION ; 

1 . Re Parklane Private Hospital Ltd. vs. City 

The Corporation Counsel reports as follows: 

"The above case was taken as a test case with respect to 
the City's liability to pay the difference between the 
approved rates and the actual rates for care rendered to 
social assistance cases. 

The trial judgment was appealed by the Hospital and the 
appeal was allowed. At the trial, judgment was given in 
the amount of $57,524.95, being the amount up to the effect 
of the Regulation passed on September 18th, 1970. The 
Court of Appeal, however, by a two-to-one majority, found 
all the Orders-in-Council and Regulations passed to be 
invalid, and judgment has now been handed down in the sum 
of $92,437.70, being the amount owing to the date of trial. 

In the Court of Appeal the Attorney-General appeared by 
Counsel and became a party to the action. I am awaiting 
advice from him as to whether or not a further appeal is 
to be launched to the Supreme Court of Canada. If such 
an appeal is launched I would recommend that the City join 
in such an appeal, and I would seek instructions in that 
regard. If no appeal is launched, or different developments 
take place, I will report to Council as they arise." 

Your Board RECOMMENDS that the foregoing recommendation of the 
Corporation Counsel be adopted by Council. 


INFORMATION ; 

2. Re Senior Citizens' Housing, Kitsilano Site at S.E. Corner 
of 7th Avenue and Yew Street; Grandmere Enterprises Ltd. 

The Corporation Counsel reports as follows: 

"Following the resolution of Counsel passed on December 
19th, 1972, the above-named company, through its soli- 
citor, has issued a Writ seeking to recover the rental 
losses alleging an agreement between it and the City. 

In accordance with standing insutructions I have caused 
an Appearance to be entered and will report to Council 
from time to time." 

Your Board submits the foregoing report of the Corporation Counsel 
for the INFORMATION of Council. 


FOR COUMCIL ACilON SEE ?L^ ..M1 - 
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FIRE AND TRAFFIC MATTERS 


RECOMMENDATION ; 

1 . Sale of Surplus Fire Truck - Shop #61 
The City Purchasing Agent reports as follows: 

"The 108 Volunteer Fire Department of 100 Mile House, B.C., has 
offered $1,000.00 for the purchase of our surplus La France Pumper 
(1947) Shop No. 61. 

We have previously received letters from Radium Hot Springs and 
the Village of Eraser Lake, who are interested in purchasing a 
fire truck. In answer to their enquiry, we explained that our 
equipment is usually sold by Public Auction. 

Comparable fire trucks sold in 1970 and 1971: 

Shop No. 53 (1948) - $2150.00 
Shop No. 81 (1948) - $2600.00 
*Shop No. 54 (1948) - $1025.00 

(*lower price received because repairs required to make it 
operational ) . 

The City Auctioneer, Mr. H. Appleton , of Appleton Industrial 
Auctioneers, has appraised Shop No. 61 at $1,750.00 and, as this 
amount is more than the $1,000.00 offered, I recommend that it be 
sold at public auction and the 108 Volunteer Fire Department be 
invited to submit a bid at the auction." 

Your Board RECOMMENDS that the recommendation of the City Purchasing 
Agent be approved. 

(Letters from 108 Volunteer Fire Department, the Village of Eraser 
Lake and the Radium Volunteer Fire Department together with 
Mr. Robertson's replies are circulated for the information of 
Counci 1 . ) 

DELEGATION REQUEST: 108 Volunteer Fire Department, 

100 Mile House, B. C. 


CONSIDERATION : 

2 . Request to Operate Bandwagon 

The City Engineer reports as follows: 

"We have received a request from the VancouvBr Circus Band 
for permission to operate a 'bandwagon' on the streets of the City of 
Vancouver. 

The proposal is to have an open-deck truck transporting a 
five-piece band around the City and at no time to have the vehicle 
stationed at any one location. While the band is playing, the vehicle 
will be in continuous motion at a similar speed to that of other vehicles 
on the street and will only be operated when it will not cause a hindrance 
to other traffic. They plan to operate about four hours per week, mainly 
on Sundays and some evenings. However, this period may be extended if the 
venture is successful. Money is not to be solicited for performances and 
the music will not be amplified. No specific route is to be followed 
although streets with high pedestrian volumes will be favoured. 


. . . ,Cont 'd 
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Clause No. 2 Cont'd 


The applicants state that the Vsmcouver Circus Band is 
basically a charitable entity although occasional professional engagements 
are undertaken to help offset operating expenses. It appears that their 
aim is no more than to provide some atmosphere to the City, similar to a 
like operation in San Francisco. 

Two similar proposals in the past, one from Rothmans of Pall 
Mall Canada Ltd. in 1968 and one from Pauline Johnson Candy Shops Ltd, in 
1969 were both refused by Council, However, it was their intention to use 
the operation as an advertising device. 

The Police Department feels that if the vehicle is operated as 
planned, there should be no undue problems. From a Traffic Engineering 
standpoint it is felt that as this is a new venture it should, if approved, 
be for a trial period of time, and that following the trial period (e,g, 
three months), any extension be subject to the approval of the City Engineer 
and Chief Constable, 

The proposed vehicle operation falls within the definition of 
a sound truck and therefore the request is a matter of Council policy and 
is presented for Council's CONSIDERATION, Should Council approve the 
request of the Vancouver Circus Band to operate a bandwagon on City Streets, 
it is suggested that such proposal be subject to the following conditions: 

1. That the use of the bandwagon be restricted to Sundays, 
holidays and evenings, for a trial period of three 
months. 

2. That extension of the approval, including the days and 
times of operation, be at the discretion of the City 
Engineer and Chief Constable. 

3. That the Vancouver Circus Band enter into an arrangement 
satisfactory to Corporation Counsel indemnifying the City 
against any claims that may arise from the operation of 
the bandwagon. " 

Your Board submits the matter to Council for CONSIDERATION, 

(Copies of the communication from the Vancouver Circus Band 
dated November 28, 1972 are circulated for Council's information) 


FOR COUNCIL ACTION SEE PASc(S) ..Z^^l... 
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FINANCE MATTERS 


CO NSIDERATION 

1. Charter Amendments 


The Corporation Counsel reports as follows with respect to 
additional Charter amendments : 

"1. Sections 289 and 291A provide for the sale of City 
streets that have been closed and stopped up. Thoy 
also contain a method that your officials felt would 
permit the City to sell such a street even if the 
abutting owners do not consent. We have never been 
able to take advantage of this latter provision because 
the Registrar of the Land Registry Office did not agree 
with our interpretation. 

This year, however, after discussions with the new Regis- 
trar and the Director of Legal Services in Victoria, it 
was agreed that our objective could be attained if we 
could obtain two minor amendments suggested by the Direc- 
tor of Legal Services. 

I would therefore request Council's authority to obtain 
an amendment to section 289(1) to delete the words "and 
to any right therein which the person wlio laid out or 
dedicated such street may have expressly reserved", and 
to delete the words "by transfer" from section 291A(2). 

2. I have been advised by the Legislative Counsel in Victoria 
that an amendment to the Municipal Act is proposed which 
would enable hospitals to obtain tax exemption on property 
purchased for hospital purposes, but which would not be 
used for hospital construction for a few years. Power is 
to be given to the Minister of Municipal Affairs to make 
such a declaration in appropriate cases. It is not, as 
I understand, intended to permit hospitals holding such 
land to obtain the exemption if it is, in the meantime, 
revenue producing. Final details of the wording have not 
been worked out, but I have been asked to place the pro- 
posal before Council for a similar amendment to the Charter, 
As I understand the principle which will be applied, the 
effect in the City will apply to the property of two smaller 
hospitals involving total taxes of approximately $8,000. 

If Council approves of these proposals I recommend that I be 
authorized to seek the leave of the Private Bills Committee to 
introduce these proposed amendments at the same time as the 
balance of the Charter Amendments are considered. " 

Your Board submits the foregoing report of the Corporation 
Counsel for Council's CONSIDERATION. 
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FOR COUNCIL ACTION SEE PAfiE(S} Ltl... 
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RECOMMENDATIONS FOR COUNCIL ACTION SEE PAfiE(S).-./<r^ 

I 

2. Staffing Requirements - Fraserview Branch Library 


The Director of Personnel Services reports as follows: 

"At its meeting on December 13, 1972, the Vancouver Public Library 
Board approved the following report of the Head of Library 
Personnel Services: 

'Follov.'ing a review of staffing requirements at the Fraserview 
Branch Library by the Systems Analyst (Library) , and discussions 
with the Branch Head and Senior Clerk, it is proposed that the 
clerical staff be reduced as follows: 


Classification 


Library Clerk II 


Pre se n t 

2 regular positions 
plus 19 hours a week 


Propo scd 

1 regular position 
plus 25 hours a week* 


* Includes 2 hours a week for Statutory Holiday relief. 

Library Clerk I 2 regular positions 1 regular position 

plus 12 hours a week 

Annual recurring saving of this recommendation at 1972 rates and 
including fringe benefits amounts to approximately $9,294.00. 
Of this amount $3,900.00 has been earmarked for a half-time 
Library Clerk III position in the History and Government Division 
which was approved by the Library Board on November 15, 1972, 
leaving a balance of $5,394.00; it is intended to refer to this 
amount in a subsequent report pertaining to staffing needs in 
the central library. 

This recommendation is concurred in by the Vancouver Public 
Library Staff Association Local 391, C.U.P.E.' 

I have discussed this report with the Co-ordinator of Data Processing 
and Systems, who agrees with the recommendations. 

I endorse this report and recommend that it be approved." 
SUMMARY OF RECOMMENDATIONS 


Abolish 

1 regular position 


Abol ish 

1 regular position 


Establ ish 

6 hourf! a week 


Establish 

12 hours a week 


Present 

Classificati oii 

Library Clerk II 
-Pay Grade 9 
■ ($438-514) 

Library Clerk I 
Pay Grade 4 
( $366-422) 


Propo sed 
Classification 


Effective 
Date 

When vacated 
( approxima te ly 
July 1, 197 3) 

When adopted 


Library Clork IT Whon fill.o.l 
Pay Crad<> 
(52.88 - 

3.3 8 per hour) 

Library Clerk I 
Pay Grade 4 
($2.40 - 

2.77 per hour) 


When filled 


(1972 Rates) 

Your Board RECOMMENDS that the foregoing recommendation of the 
Director of Personnel Services be adopted. 
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RECOMMENDATIONS (.qunCIL ACTION SEE FA€E(S) JJJL , 

3. Staff Requirements - Acquisitions Division, Vancouver Public Library 


The Director of Personnel Services reports as follows: 

"At its meeting on December 13, 1972, the Vancouver Public Library 
Board approved the following report of the Head of Library Personnel 
Services, subject to authorization of necessary funds by City 
Council : 

•In a report dated December 8, 1972 the Systems Analyst (Library) 
provided detailed information regarding an increased volume of 
work in the Periodicals, Government Documents, and Continuations 
sections of the Acquisitions Division and recommended an increase 
in staff to cope with it. I have reviewed the proposed duties 
of these positions and recommend as follows: 

The duties of one new full-time position will consist of sorting 
all incoming mail in the Division, and the alphabetizing and 
checking-in of mail for the Periodicals and Government Documents 
sections; preparation of material for the Bindery including 
checking for completeness and writing bindery dockets of instruction; 
and filing of check-in cards, order slips, bindery dockets and 
correspondence. (It is noted that these duties will relieve 

Library Clerks II of their more routine duties and thus provide 

them with time for more complex work). This is work at the 
Library Clerk I level of complexity and responsibility and 
classification as such is recommended effective when filled. 

The duties of a second full-time position are now being performed 
in part by a 25 hours per-week part-time Library Clerk II. 
Work involves assisting a Library Clerk IV in the Periodicals 
Section, maintaining entries in a Kardex file, composing and 
typing correspondence re missing issues and new subscriptions, 
and processing invoices; in addition, the incumbent of this 
position performs similar duties in the Continuations section for 
a small portion of the week. This is work at the Library Clerk II 
level of complexity and responsibility and classification as 
such is recommended when filled. 

The estimated recurring annual cost of this recommendation at 
1973 rates, calculated at the top step of the salary ranges 
and including fringe benefits, is as follows: 


1 Library Clerk I at $453.00 
1 Library Clerk II at $552.00 

Fringe benefits 


$ 5 , 436 . 00 
6 ,624 .00 
12 ,060 . 00 
1 , 206. 00 

$13 ,266 . 00 


$13,266.00 


LESS 

25 hours per week Library Clerk II 
at $3.63 

Fringe benefits 


$ 4 , 719 . 00 

37 iV. 00 

$ ii , 9 7 . 


$ 5,0 97.00 


Cos t ; 


$ 8,169.00 


This recommendation is concurred in by the nead of the Acquisitions 
Division and by the Vancouver Public Library Staff Association 
Local 391 , C. U.P .E . ' 

I have discussed this report with the Co-ordinator of Data Processing 
and Systems who agrees with the recommendations. The Comptroller of 
Accounts advises that if approved the necessary additional funds 
for 1973, estimated at $6,425.00, would be provided for in the 
1973 Library Budget. 

I endorse this report and recommend that it be approved." 

Cont'd 
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CLAUSE NO. 3 (continued) 

SUMMARY OF RECOMMENDATIONS 

Pre sen t 
Classification 

Es tabl ish 
1 new position 

Es tabl ish 
1 new position 

Abolish Library Clerk II 

25 hrs. wk. Pay Grade 9 

($3.09-3.63) 

(1973 Rates) 

Your Board RECOMMENDS that the foregoing recommendation of the 
Director of Personnel Services be adopted. 


4 . Lease of The Queen Elizabeth Theatre Parking Garage 
The Theatre Manager reports as follows: 

"Clause 6(b) of the lease between the City of Vancouver and the 
Lessee of The Queen Elizabeth Parking Garage, Metro Parking Ltd., 
reads as follows: 

'Clause 6(b) - during the month of January in each of the years 
1973 and 1974 the Manager shall examine the operating expenses of 
the Lessee and he shall then report to Council the anticipated 
operating expenses of the Lessee for the current year. The Council 
shall finally determine whether the operating expenses of the 
Lessee for that year should be increased or decreased and the 
amounts payable to the Lessee under Clause 5(a) shall be increased 
or decreased accordingly, and that clause shall be amended to give 
effect to the Council's decision.' 

In the lease Council authorized maximum allowable expenditures 
for 1972 for the Garage of $21,000. Actual expenses for the year 
amounted to $20,566. Since the Provincial minimum wage was increased 
with effect from December 1st, 1972 and a further increase will 
become effective December 1st, 1973, the Theatre Manager recommends 
that the allowable operating expenses for the Garage for the year 
1973 be set at $26,500. " 

Your Board RECOMMENDS adoption of the Theatre Manager's report. 


Proposed 
Classification 

Library Clerk I 
Pay Grade 4 
($392-453) 

Library Clerk II 
Pay Grade 9 
($470-552) 


Effective 
Date 

When filled 


When filled 


When vacated 
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5. Safety Policy and Programme - City of Vancouver 

The Director of Personnel Services reports as follows: 

"The proposed City of. Vancouver Safety Policy and Programme which 
has been prepared by the Safety Officer has now been agreed to by all 
Department Heads involved and by the Inside, Outside and Fire Fighters' 
Unions . 

Subject to approval of the Safety Policy and Programme by City 
Council, the Safety Officer is in a position to proceed with 
implementation of Stage 2 and Stage 3 as contained in the proposal. 


The total approximate cost of the implementation of Stage 2 and 
Stage 3 of the Safety Policy and Programme are estimated as follows; 

Printing of Policy copies and forms 
relating to Stage 2 875.00 

Training Aids and Supplies including 
Photography costs and visual aids 250.00 

Possible Overtime Incurred by Safety 
Officer 500.00 


TOTAL $1,625.00 


I recommend that approval for these funds in the amount of $1,625 
be given in advance of the 1973 Budget and, that the Safety Policy 
and Programme for the City of Vancouver be adopted as submitted and 
that authority be given to proceed as soon as possible with the 
implementation of Stage 2 and Stage 3 of the Policy. 

The Comptroller of Accounts advises that funds will be available 
in advance of the 1973 Budget." 

Your Board RECOMMENDS that the foregoing recommendation of the 
Director of Personnel Services be adopted. 

(The Safety Policy & Programme is circulated for Council 
information, but Appendices 3, 4, & 5 are on file in 
the Personnel Department for perusal.) 

i 
I 
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FOR COUNCIL ACTION SEE PA£E(S) (lO. 


BOARD OF ADMINISTRATION 
PERSONNEL MATTERS 


REGULAR REPORT JANUARY 12, 19 73 


RECOMMENDATION 

1. Temporary Clerk II Position - One Year, Records Section, 
Personnel Services Department 

The Director of Personnel Services reports as follows; 

"In the past, we have budgeted for a temporary Clerk II position 
for six months of the year to aid in the processing of Staff Forms 
and Requisitions and related work in the Records Section during 
the peak summer months. This enabled us to use this position for 
vacation relief as well and therefore did not require any other 
staff for that purpose. 

As a result of the strike this year and the additional work load 
imposed, it has been necessary to engage someone on a temporary. 
Clerk II basis from mid November through to the end of December. 
This, however, has only allowed us to continue with current matters 
and many of our year-end and long-term jobs have not been completed. 

We would like to make application to have a Clerk II (Temporary) 
for a full year commencing January 1, 1973 pending the institution 
of the computer records system. The increase in Staff Forms for 
processing as a result of Local Improvement Projects and in 
particular Acting Capacity under the Agreements, has made it 
necessary to have a Clerk posting to the Kardex and checking details 
full time. This means that any of the other jobs such as scrutinizing 
minutes, taking statistics, and doing special projects are being 
left undone. If at any time we are asked for special jobs or are 
asked to supply any extra information for negotiations, or whatever, 
we simply have to drop everything and do it on a panic basis. This 
is most unsatisfactory and is certainly not condusive to good staff 
working conditions. 

We notice that telephone inquiries are taking up a good deal of our 
time because the regulations are not up-dated and departments are 
phoning for interpretations. The physical move of the Payroll 
Department to another part of the building has created the necessity 
of telephoning or actually going to the Payroll Department to verify 
various items before staff alteration forms can be finalized. 

The Fire Department $1,000.00 List, Service Pay List, Long Service 
List, Retirement List, 25 Year List, are being done so quickly 
that errors and omissions are bound to creep in. Posting of all 
1973 Rates (manually) will be required early in 1973. 

It is most unfortunate that a detailed review of the Kardex records 
and position records has not been completed this year, and it 
would appear that with the continuing current volume of work in 
this section we will be unable to review the Kardex for some time 
unless additional help is available. 

We have discussed the above with Mr. R. Hawkins, Co-ordinator , 
Data Processing, who indicates that at this time he is unsure of 
the commencement date of the computerized Records system. He is 
in agreement with this request but stipulates that sliould the 
system start prior to the completion of 12 months, the need for this 
position will be re-evaluated. 

We are requesting approval in advance of the 1973 Departmental 
Budget Review. 

This request is recommended by the Co-ordinator, Data Processing 
and Systems, and by the Director of Personnel Services. 


YOUR BOARD 

RECOMMENDS that the foregoing recommendation of the Director of 
Personnel Services be adopted. 

FOR COUNCIL ACTION SEE PA6E(S) flL^.^ 


BOARD OF ADMINISTRATION 
PERSONNEL MATTERS 


SUPPLEMENTARY REPORT JANUARY 19, 1973 

RECOMMENDATION 

1. Attendance at Solicitor-General's Third Police Conference at 
Montebello, Quebec on February 5th to 7th, 1973, 
Mr. D. H. Mead, Systems Analyst 

The following is a report from the Co-Ordinator of Data Processing 8 Systems 
Division; 

"The Solicitor-General has been conducting a series of working conferences relating 
to the training and development of the major municipal Police Forces. The third 
of these gatherings, vMch will deal with Planning and Research, is to be held at 
Montebello, Quebec, February 5th to 7th. 

The purposes of the conference are to detennine areas requiring further research, 
to consider ways of stimulating and co-ordinating such research and the dissemination 
of the results. In view of the strong position that the Vancouver Department 
occupies in this field as conpared with other Canadian Forces, the benefit which 
should accrue to the City frcm the meeting will be considerable. 

Mr. D.H. Mead, a Systems Analyst ^dio is currently assigned to projects in the 
Police Department, has been invited by the Solicitor-General's Department to 
participate in the Conference by the virtue of his considerable experience in 
the area. His attendance has been endorsed by the Chief Constable. 

All travel expenses are met by the Solicitor-General. The only cost to the City 
would be for Mr. Mead's absence from duty. 

If Council approves of his travel for this purpose, there would be an advantage 
if Mr. Mead were to spend the 8th and 9th of February in Ottawa and Toronto to 
examine work being done at Ottawa University and by the Ontario Police Canmission 
in developing criteria for the evaluation of Patrol Division effectiveness. 
Regular reports are being developed for Council on this subject in accordance 
with previous resolutions. 

The subject is a complex one and represents an entirely new approach to Police 
I'bnagement. Estimated costs to the City of the visit are $80.00. The Coiptroller 
of Accounts advises that the funds can be provided frcm Account Code 7090/929, 
Travel Expenses - Staff Officials. 

It is RECOMMENDED that: 

A. Mr. D.H. Msad be authorized to attend the Solicitor-General's Conference on 
Police Planning S Research at Montebello, Quebec on February 5th to 7th at 
no cost to the City ; and 

B. Mr. I^ad be authorized to visit Ottawa and Toronto on February 8tli and 9th 
at an estimated cost of $80.00, the funds to be provided in advance of 
Budget approval." 

Your Board RECOMMENDS that the recommendations of the Co-Ordinator of Data 
Processing & Systems Division be approved. 


FOR COUNCIL ACTiOti but PA4E(S] - 


BOARD OF ADMINISTRATION 

PROPERTY MATTERS 

RECOMMENDATION JANUARY 19. 1973 

1 . Advance Purchase - Britannia Community Services 
Centre Lots A & W^g of B, Block 1+0, D.L. 26i|A 
Known as 114-59 William Street 

The Supervisor of Property & Insurance reports as follows :- 

"On September 19th, 1972 City Council approved a report of 
the Director of Planning & Civic Development confirming revised 
site boundaries for the Britaoinia Community Services Centre. 
This report also authorized the Supervisor of Property & 
Insuraoice to acquire those properties within the approved site 
boundaries which are included in the existing agreements; 
further, that advance purchasing be authorized of those 
properties within the approved site boundaries not included 
in the current agreements, in adveoice of approval of the 
boundaries by the senior governments. 

Lots A and of B, Block 40, D.L. 264A, known as 1459 
William Street is located in the western portion of the 
site designated for Advaoice Purchasing. 

These premises comprise a 2 storey frame house, with a 
main floor area of 737 sq. ft,, full concrete basement, 
erected in 1909 on a corner site, 47.6' x 66', zoned RM-3. 
The dwelling contains 8 rooms, 8 plumbing fixtures, has a 
patent shingle roof, stucco exterior, concrete foundation 
£Lnd is heated by a gas-fired hot air furnace. This house 
has had considerable modernization and is in good condition 
for age aind type. 

Following negotiations, the owners have agreed to sell for 
the sum of $27,000.00 as of January 23rd, 1973, subject to 
the owners retaining rent-free p>ossession of the property 
to February 28th, 1973. 

The foregoing represents a fair and reasonable price for 
this property. This transaction has been reviewed by 
CentraJL Mortgage & Housing Corp>oration and the details 
thereof entered in their records. It is propx^sed to 
demolish this dwelling when vacaint. 

RECOMMENDED that the Supervisor of Property & Insurance be 
authorized to acquire this property for the sum of $27,000.00 
on the foregoing basis, chargeable to Code #531/1220 - Advance 
F\irchases - Redevelopment." 

Your Board 

RECCM^MENDS the foregoing recommendation of the Supervisor of 
Property and Insurance be adopted. 

2. Acquisition for Replotting - S. E. Sector 
Ix)t 26, Blks. 1 to 3, N D.L. 33$ 

7115 B ounda ry Road 

The Supervisor of Property & Insurance reports as fol] ows : 

"Reference is made to Item 3, Property Matters, Feb. h, 1972 confirmed by 
Council on Feb. 8th, 1972 approving the acquisition ol Lot 26, Blks. 1 to 3, 
NE^ D.L. 335, known as 711$ Boundary Rd. 


BOAJID OP ADMINISTRATION, January 1 9, 1973 (PROPERTIES - 2) 

Clause 2 Continued... 

It is noted that a landscape and nursery business was carried on at this site. 
As a condition of sale the City was to purchase unsold shrubs and plants, as 
of July 11, 1972, at a wholesale price to be determined by a member of the 
Nursery Association and a qualified employeee of the Board of Parks & 
Recreation. 

On July 31/7? it was determined that the value of \msold shrubs etc. amounted 
to $?,926.U0. With a view to reducing this inventory arrangements were made 
with the former owners to continue the sale of the remaining nursery stock. 
This arrangement has now terminated and the former ovmers have submitted a 
final claim of $l,3l6.0ii, which amount is considered to be realistic by all 
parties hereto. 

RECOMMENDED that the Supervisor of Property & Insurance be authorized to pay 
the amount of $1,316.0U chargeable to Code #lj906/268 - Property Purchases 
for Resale. 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property & Insurance be 
adopted . 

3. Rental Review - 10' Lane Dedication 

Situated; Between Ash & Cambie Streets, North of Broadway 

The Supeirvisor of Properly and Insurance reports as follows i- 

" On May 31st, 1968, City Council approved a ten-year lease renewal of the 
above 10' Lane to Long Term Holdings Limited, owners of the abutting 
Lot 16. The lease to commence January 1st, 1968 with the inclusion of a 
five-year rental review clause subject to six months' notice of cancellation, 
at a rental of $60.00 per annum. 

The rental has now been reviewed with Long Term Holdings Limited in agreement 
to a rental increase from $60.00 per annum to $UOO.0O per annum. 


RBCCMMHIDED that the North 10' of Lane abutting Lot 16, Block 3U0, D.L. 526, 

leased to Long Term Holdings Limited, be Increased to $UOO.OO per amaUB for 
the remaining five-year term of lease. Ihls increase to be effective as of 
January 1st, 1973." 

Tour Board 


RECOMMENDS that the foregoing Recommendation of the Supervisor of Property and 
Insurance be adopted. 


BOARD OF ADMINISTRATION, January 19, 1973 


(PROPERTIES - 3) 


ADVANCE PURCHASE 

BRITANNIA COMMUNITY SERVICES CENTRE 
South 29' of Lot 13, Block 40, D.L.264A 
Known as 1108 McLeaji Drive 


The Supervisor of Property & Insurance reports as follows 

"On September 19th, 1972 City Council approved a report of the 
Director of Plaumning & Civic Development confirming revised 
site boundaries for the Britaunnia Community Services Centre. 
This rep>ort also authorized the Supervisor of Property & 
Insurajice "to acquire those properties within the approved 
site boundaries which are included in the existing agreements; 
further, that advance purchasing be authorized of those 
properties within the approved site boundaries not included 
in the current agreements, in advance of approval of the 
boundaries by the senior governments." 

The South 29' of Lot 13, Block 40, D.L. 264A, known as 1108 
McLean Drive, which is located in the westerly portion of the 
site designated for advamce purchasing, has been offered for 
sale by the owners. 

These premises comprise a Ih storey aoid basement frame dwel- 
ling with a main floor area of approximately 1,056 sq. ft., 
erected in 1906 on a site 29' x 93', zoned RM-3. This 
dwelling contains 5 rooms, including extra large kitchen and 
living rooms, and two full bathrooms. It has a patent shingle 
roof, siding exterior, full concrete basement, including a 
garage and is heated by a gas-fired hot air furnace. The 
exteior condition is average for age and type, while the 
interior has had fairly extensive renovations. 

Following negotiations, the owners have agreed to sell for 
the sum of $22,000.00 as of January 31st, 1973, subject to 
the owners' retaining rent-free possession of the premises 
to March 31st, 1973. 

The foregoing represents a fair and reasonable price for this 
property. This transaction has been reviewed by CentrauL 
Mortgage & Housing Corporation and the details thereof entered 
in their records. It is propxjsed to demolish this dwelling 
when vac aunt. 

RECOMMENDED that the Supervisor of Property & Insurance be 
authorized to acquire this property for the sum of $22,000.00 
on the foregoing basis, chargeable to Code #531/1221 - Advance 
Purchases Redevelopment." 

Your Board 


RECOMMENDS the foregoing recommendation of the Supervisor of 
Property & Insurance' be adopted. 
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BOARD OF ADMINISTRATION, January 19, 1973 (PROPERTIES - 1+ ) 

CONSIDERATION 

5 . LEASE REVISION - 

Situated South of 3rd Avenue, 
West of Granville Street. 


The Supervisor of Property and Insurance reports as follo\*s;- 

" Lot C, Block 2U0, D. L. 526 was acquired by the City in 1950 in connection 
with the construction of the Granville Bridge. The former owners retained 
possession of the balance of the land. Lots l6 - 18, Block 2kO, D. L. $26, 
known as 1502 - 6 West 3rd Avenue. 

In order to provide better access for motor vrfiicles entering from the lane, 
the City granted to the owners of this building, a lease for the life of the 
building at a rental equivalent to taxes, for access purposes only. 

In October, 1972, the Director of Permits and Licenses was advised that the 
required off-street parking for the premises 1502 - 6 West 3rd Avaiue was 
cancelled by a private owner. In order to conply with the required 
development permits for alteraticms to 1502 - 6 West 3rd Avenue, the owners 
have requested an amendment to the current lease of Lot C to provide the 
required parking. 

The Director of Planning concurs with the request, however, he is of the 
opinion that a lease should be limited to a five-year term. 

The Solicitors for the lessees have agreed under protest to the following 
conditions :- 


Terra: 5 years & 2 months frora February 1st, 1973. 

Use: Parking and access to Lots l6 - l8. Block 2liO, 

D. L. 526. 

(1502 - 6 West 3rd Avenue). 

Rental ; $95.00 per raonth plus taxes as if levied. 

Conditions t Lease to run with ownership of Lots l6 - l8. 

Block 2hO, D. L. 526. 

Developraent t Lessee to first obtain a developraent permit. 

RBCOJMEMDED that the currait lease of Lot C be surrendered, and a new lease 
entered into for Lot C, Block 21^0, D. L. 526, in the narae of Amy M. MEIKLE 
and Adelaide BLACK, U586 Elm Street, Vancouver, B.C. subject to the 
foregoing terms and conditions, and documents of surrender to the satisfaction 
of Corporation Counsel. 


Your Board 


Submits the foregoing report for Council's craisideration. 

(Sketch Plan Attached) 


BOARD OP ADMINISTRATION, January 19, 1973 (PROPERTIES - 5) 


6. Sales; Miscellaneous 


RECOMMENDATION 

Pxcon^jnended thrtt, the followinR offer to purchase, rece5.ved by the Supervisor of 
Pi'oporty and Insurance be approved xmder the terras and conditions set down by 
City Council. 


EE: The K/S k of Block 07, D. L. 26U A, 

Group 1, K,ID, Plans 185 4 1771, Except: 

(A) T>i3 V.'est 3U' of f:aid N/S k; 

(B) Those portions i-.cludod in Rcf . Plans 201 & 13hh} 

and 

(C) The Sovith 10', nov; lane. 

Situated S/S of Dist 5th Avenue, 
Between St. Gcor^je k Carolina Streets. 

Zoned: RM-3, Multipls Duelling District. 


Jack I'oi'tsn Realty 
¥02 Goi-don Donald 
R0nLRV30:T, & John 
J. ADRlAiJ 


Apn.rox. Sise 
b9 * X if 2 ' 


Sal^s ^Price 


Toma 

City Tems 
at 9% 


Condi ti on." 

UUb j QC t Lo 

Bulkhead 
Agreejacnt, 
lot above 
grade. 


FOR COUNCIL ACTIOH SEE ?kQE{SU./.£ 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL ON 
SOCIAL SERVICES 


JANUARY 11, 1973. 

A meeting of the Standing Committee of Council on 
Social Services was held in the #3 Committee Room on Thursday 
January 11, 1973, commencing at 3:15 p.m. 

PRESENT: Alderman Rankin, Chairman 

Aldermen Hardwick, Linnell and 
Marzari 

ALSO PRESENT : Mayor Phillips 

Aldermen Bowers, Harcourt and 
Massey 

CLERK: D. Bennett 


The following report of the meeting is submitted to 
Council for information. 

INFORMATION ; 

1. Meeting with the Hon. Mr. Norman Levi, Minister of 
Rehabilitation and Social Improvement. 

The Committee met with the Hon. Mr. Norman Levi, 
Minister of Rehabilitation and Social Improvement to discuss 
the operations of the Welfare and Rehabilitation Department 
and various social problems in the City. The Minister in 
speaking of services to clients of the City's Welfare and 
Rehabilitation Department submitted the following memorandum 
prepared by his assistant Deputy Minister Mr. J. A. Sadler 
which sets out the Minister's concerns: 

"With reference to our conversations regarding the above, there 
are certain points which need to be discussed with the Vancouver 
City officials in regard to delivery of services to clients: 

Issuance of cheques is not the only function of the 
department and the department's major operation and 
effort should not be devoted entirely to this end. 

Social workers must have access to all resources available 
for rehabilitation of clients. 

Home visits should be made with a casework approach and 
not Just as an audit for fraud detection. 

Preventive services such as homemaker, day care and 
casework services, should be increased. 

Caseloads must be assigned to staff - accountability, both 
social and financial, can only be attained by individual 
case knowledge. 

Communications within the department to be established: 
up-down-lateral . 

Delegation of more authority to the line worker to speed 
up decision making and to cut the paper flow. 

Clarification of operation with private agencies, mainly 
in regard to the inter exchange of cases and case 
supervision. 

Implementation of the above-mentioned points would, in my opinion, 
not only increase service to clients but also would produce a high 
rate of staff efficiency." 
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In speaking to the above points the Director of 
Welfare and Rehabilitation advised of the following three 
primary objectives of his department which were set out in a 
report he had submitted to the Chairman under date of January 
8, 1973, copies of which were before the Committee » 

"(i) To provide financial assistance to persons in need in 

accord with the provisions of the Social Assistance Act 
and Regulations. 

(ii) To provide a wide range of welfare services, within 
available resources, to recipients of social assistance, 
for the purpose of helping them achieve the best possible 
level of social and economic functioning while on 
assistance, and to assist those who have potential to 
become economically independent to make full use of all 
available opportunities for employment and training for 
employment. 

(iii) To enable persons who are likely to become dependent on 
public assistance, to make full use of their own resources, 
and the preventive and rehabilitative resources of the 
Department and community agencies. 

In many instances the need may be simple and rapid: e.g. 
working mother requires day care for children and cannot 
meet costs. This may be all that she requires to keep 
working and maintaining economic independence. 

In other instances the contact may be for a longer period 
and may involve considerable planning with the individual 
for training or retraining for skilled employment." 

In discussing further the operations of the Welfare 
and Rehabilitation Department the following matters were 
considered. 

(1) The need for additional staff 

(2; The need for adequate office space 

(3) The need for a schedule of allowances based on current 
minimal cost of living in Vancouver 

4) Change in staff cost sharing arrangements 

5) Consideration of cost sharing with the Province on 
administrative expenses other than staff 

6) Computer assisted financial delivery system 

7) Day care and homemakers services. 

Mr. Egan, Director of Social Planning advised of the 
following proposal respecting a model youth services system 
which is set out in his memorandum to the Chairman under date 
of December 28, 1972: 

"All public and private youth services in the delinquency 

field be examined to identify and classify objectives, programs, 

staff resources, facilities, budgets and population served. 

A Model Youth Service Delivery System be formulated for devel- 
opment in the City of Vancouver. 

An initial report outlining such a system including legal, 
jurisdictional, organizational, management, staffing and 
clientele problems and difficulties be presented to you by mid- 
Januglry, 1973." 

Mr. Purdy of the Social Planning Department advised 
he expected to have a report available in the next week or two 
concerning community programming and treatment facilities and 
the cost thereof. 

Mr. Dan Fenny of the Vancouver Children's Aid Society, 
Mr. Deryck Thomson, Executive Director of the Family Services 
Centre of Greater Vancouver, and Mr. Frank McDaniel of the 
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Vancouver Catholic Child and Family Services discussed the 
problems they are encountering in relation to social assistance 
cases and off erred suggestions for improvement. 

The Committee then briefly discussed with the Minister 
the need for adequate housing for people in the low income 
brackets, Mr, Levi advised the Hon, Mr, James Lorimer will 
likely be making a statement on this matter during the spring 
session. 

In summing up the Chairman reiterated the need for 
early consideration by the Government of a schedule of allow- 
ances related to the minimal cost of living in Vancouver, 

The Minister advised that he appreciated the discussion 
and many of the problems which were raised would be dealt with 
by his government at the spring session. The Minister expressed 
appreciation to the Chairman for the particular kind of meeting 
which had been held this day. 

The Chairman indicated his intent to have frequent 
meetings of this nature and Alderman Marzari suggested to the 
Minister that it would be helpful to the committee and to his 
Department if he would appoint a senior member of his Depart- 
ment to attend future meetings. The Minister advised that he 
would follow up on this suggestion. 


The meeting adjourned at approximately 4:55 p,m. 


FOR COUNCIL ACTION SEE PAi£(S) LlL 


REPORT TO COUNCIL 
STANDING COMMITTEE ON FINANCE & ADMINISTRATION 


JANUARY 11, 1973 


A meeting of the Standing Committee of Council on Finance and 
Administration was held in the Engineering Board Room, Sixth Floor, 
City Hall, on Thursday, January 11, 1973, at 1:30 p.m. 


PRESENT: 


Alderman Bowers (Chairman) 
Aldermen Harcourt and Volrich 


ABSENT: 


Alderman Gibson 


CLERK TO 
THE COMMITTEE: 


R. Henry 


PART I 

Part I of this report dealing with Local Initiative Projects and 
Winter Capital Projects was considered by Council on January 16, 1973, 


PART II 

Before dealing with the following subject matter. Alderman Harcourt 
had to leave the meeting to attend to a private matter and therefore 
a quorum of the Committee was not present. The following report 
is therefore submitted by Alderman Bowers and Alderman Volrich; 

1973 City Budget Preparation - Process and schedule of deadlines 


Commissioner Ryan, the Director of Finance and the Comptroller 
of Accounts explained to the members the process and scheduling 
of deadlines insofar as the City's budget was concerned. After 
due consideration Alderman Bowers and Alderman Volrich 

RECOMMEND 

THAT Council approve the following budget procedure for 1973: 


January 25th 

February 1st 
February 28th 


All revenue and expenditure estimates of Civic 
Departments and Boards are to be submitted to 
the Comptroller of Accounts. 

Estimates of revenues to be reviewed with 
departments and boards where necessary. 

Expenditure estimates are assembled, for review 
by the Board of Administration and Director of 
Finance with Civic Departments and Boards. In 
carrying out this review, the Board of 
Administration and Director of Finance .jDe 
instructed 

1. to make all possible reductions in the 

amounts requested by departments and boards, 
and 


2. 


March 1st to 31st - 1. 


not to approve budget requests which constitute 
increases in standards of service. 

Expenditure estimates to be reviewed by the 
Board of Administration and the Director of 
Finance, with the Departments and Boards. 


Cont'd. 


STANDING COMMITTEE ON FINANCE & ADMINISTRATION 
JANUARY 11, 1973 


PART II (continued) 


March 1st to 31st - 2. Grant requests to be reviewed by the Social 

Planning Grant Committee and the Cultural 
Grant Committee (if appointed) and their 
recommendations submitted to the Finance 
and Administration Committee for their 
consideration and report to Council. 

April 1st to 21st - The Finance and Administration Committee to 

1. Consider a report on the 1973 Revenue Budget 
Estimates as amended for adjustments made 
during reviews and by the Committee. 

2. Examine the budget adjustments made by the 
Board of Administration and the Director 
of Finance during budget reviews and 
confirm or otherwise the action taken. 

3. Consider items deleted from the budget during 
reviews which are being appealed by Civic 
Departments and Boards, items generally 
representing requests for increased levels 

of service. 

Final report on the 197 3 Revenue Budget Estimates 
as amended and recommended by the Finance and 
Administration Committee to be submitted to 
Council. The formal resolution of Council 
adopting the 197 3 Revenue Budget Estimates and 
the by-law to levy rates on taxable property 
would be submitted to Council at the same time. 


April 24th 


FOR COUNCIL ACTION SEE PASH(S) 
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CITY OF VANCOUVER 
SPECIAL COUNCIL - January 23, 1973 
PUBLIC HEARING 

A Special meeting of the Council of the City of Vancouver 
was held in the Council Chamber on Tuesday, January 23, 1973, at 
7:30 p.m., for the purpose of holding a Public Hearing to amend 
the Zoning and Development By-law. 

PRESENT: Mayor Phillips 

Aldermen Bowers, Gibson, Harcourt, Hardwick, 
Linnell, Marzari, Pendakur , Rankin 
and volrich. 

CLERK TO THE COUNCIL : R. Henry. 

MOVED by Alderman Hardwick, 
SECONDED by Alderman Rankin, 

THAT this Council do resolve itself into Committee of the 
Whole, Mayor Phillips in the Chair, to consider proposed amendments 
to the Zoning and Development By-law. 

- CARRIED. 

1. North side of East 33rd Ave., 
west of Knight Street 

An application was received from Mr. A. Klassen, to rezone 
Lot 14 of 4, Block 5, D.L. 391 and 392, situated on the north 
side of East 33rd Avenue, west of Knight Street, 

From: RS-1 One-family Dwelling District 

TO: C-1 Commercial District. 

The Technical Planning Board and the Vancouver City Planning 
Commission both recommended approval of the application. 

No persons wished to speak to the application and, therefore, 

it was 

MOVED by Alderman Hardwick, 

THAT the foregoing application by Mr . A. Klassen be approved . 

- CARRIED. 

2. North side of East 49th Avenue, 
west of Victoria Drive 


An application was received from Mr. T. F. Orr, to rezone 
Lots 14 and 15, Block 6, D.L. 734, situated on the north side of 
East 49th Avenue, west of Victoria Drive 

From: C-2 Commercial and 

RS-1 One-family Dwelling District 
To: CD-I Comprehensive Development District. 

The Technical Planning Board and the Vancouver City Planning 
Commission recommended approval of the application, subject to 
certain stated conditions. 


(continued) 
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North side of East 49th Avenue, 
west of Victoria Drive (continued) 

Mr. R. A. Carswell, representing 47 residents in the area, 
spoke, opposing the application, mainly because of traffic and 
parking problems in the immediate area. 

One other person spoke in opposition to the application, 
generally for the same reasons as mentioned above, and filed a 
petition from residents in the area. 

MOVED by Alderman Rankin, 

THAT the above-described application by Mr . T. F. Orr be 
not approved . 

- CARRIED. 


MOVED by Alderman Hardwick, 

THAT the Committee rise and report. 

- CARRIED. 

MOVED by Alderman Hardwick, 
SECONDED by Alderman Rankin, 

THAT the report of the Committee of the Whole be adopted, 
and the Corporation Counsel be instructed to prepare and bring in 
the necessary amendment to the Zoning and Development By-law. 

- CARRIED. 


The Council adjourned at approximately 8:00 p.m. 


***** 

The foregoing are Minutes of the Special Council meeting (Public 
Hearing) dated January 23 1973, adopted on February 6, 1973, 
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CITY OF VANCOUVER 


RECESSED COUNCIL MEETING 
(from January 23, 1973.) 

JANUARY 30, 1973 

The recessed meeting of the Vancouver City Council of 
January 23, 1973, reconvened at approximately 7:30 p.m., on Tuesday, 
January 30, 1973, in the Council Chamber. 

PRESENT ; Mayor Phillips 

Aldermen Bowers, Harcourt, Hardwick, Gibson, 
Linnell, Marzari, Massey, Pendakur, 
Rankin and Volrich 

CLERK TO THE COUNCIL ; D. H. Little 

]>RAYER 


The proceedings in the Council Chamber were opened with prayer. 
COMMITTEE OF THE WHOLE 


JIOVED by Alderman Hardwick, 
SECONDED by Alderman Linnell, 

THAT the Council resolve itself into Committee of the Whole, 
]layor Phillips in the Chair. 

- CARRIED. 

DELEGATIONS AND REPORTS 

])evelopanent Permit Application; 
Columbia Containers Limited 
[2775 Commissioner Street) 

The Council further considered Clause 1 of the Report of 
Standing Committee on Environment, under date of January 18, 1973, 
dealing with a Development Permit Application of Columbia Containers 
ijimited, for 2775 Commissioner Street. 

The recommendations in the report are as follows; 

" (a) Development Permit Application #60020 be issued to Columbia 
Containers Limited subject to the following conditions laid 
down by the Technical Planning Board in the Board of Admini- 
stration report dated November 3, 1972, with condition (3)* 
being amended as noted below; 

A. (1) Prior to the issuance of the Development Permit, 
revised drawings are to l)e first submitted indi- 
cating provision of the necessary ol T-street 
parking and off-street loadincj and unloiidiiu) sp.u-('P, 
suitably surfaced to the satis lacli tni ol t\\o 
Director of Plannint) and Civic Pevelopnienl ; 

(2) The open area of the site, other than the o\ I- 
streot parking and loading and unloadinq spaces 
referred to in the previous condition, to be 
suitably treated; 

(3) External finish of the existing head-house to be to 
the satisfaction of the Pirector of Planning and 
Civic Development *and the design panel. 


Recessed Council, January 30, 1973 
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DELEGATIONS AND REPORTS (cont'd) 

Development Permit Application: 
Columbia Containers Limited 
(continued) 


B. The off-street parking and loading and unloading 
facilities are to be provided and surfaced, in accordance 
with the approved drawings and requirements of Sections 
12 and 13 of the Zoning and Development By-law within 

60 days from the date of any use or occupancy of the 
proposed development. 

C. The issuance of this development permit is on the 
understanding that the development will comply with 
the Provincial Air Pollution Control legislation as 
it may exist from time to time. 

(b) the Park Board be requested to report on riparian rights along 
the Fraser River and that the City Engineer report on street 
ends on the south side of Burrard Inlet, " 


In this connection, delegations were received as follows: 
In opposition to the Development Permit: 
Mr. S. Hedley? 

Hastings Townsite Residents — petition of approximately 
500 names filed, opposing the Development Permit, 
and urging development of a waterfront park; 

Miss Sharon Yandle . 

Conditional representations: 

Cassiar Ratepayers Association — against issuance 
of permit until upland property is in the 
hands of the City; 

Hastings Community Association — did not speak for 
or against the permit, but spoke in respect 
of the upland property and in favour of such 
being a park . 

In favour of the Development Permit: 

Columbia Containers Limited; 

Longshoremen's & Warehousemen's Union, Local 500; 
Grain Workers Union, Local 333. 

Letters were received as follows: 

C.O.P.E. - asking that upland lots and street ends be included 

in park development; 
Park Board - among other things, requesting deferment of 

development permit until question of upland seven 

lots is resolved. 

After debate, it was 

MOVED by Alderman Linnell, 

THAT the recommendations on this matter, set out in Clause 1 
of the Report of the Standing Committee on Environment, and dated 
January 18, 1973, be adopted. 

(Tabled) 
(continued) 
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DELEGATIONS AND REPORTS (cont'd) 

Development Permit Application: 
Columbia Containers Limited 
(continued) 


MOVED by Alderman Pendakur, 

THAT, as a pre-condition to any Port-oriented activity 
between the Second Narrows and the Terminal Pier, the City 
negotiate to obtain from the National Harbours Board, the upper seven 
(7) lots, approximately 1}^ acres, for park purposes in perpetuity, 
for $1.00. 

FURTHER, THAT for a period of one month, the recommendations in 
Clause 1 of the Report of Standing Committee on Environment, dated 
January 18, 1973, be laid on the table. 

- CARRIED. 


East End Waterfront Study 

MOVED by Alderman Rankin, 

THAT the authority of the Special Committee appointed to study 
the waterfront area from Main Street to Stanley Park, be extended 
to include the waterfront area up to the Second Narrows Bridge, and 
a report be submitted to Council as quickly as possible. 

FURTHER, THAT the Committee be requested to notify organizations 
concerned in order that they may make representations to the Committee, 
to assist in the Committee's deliberations. 

- CARRIED. 


BOARD OF ADMINISTRATION AND OTHER REPORTS 

J. Report of Standing Committee on 
Environment - January 18, 1973 

MOVED by Alderman Linnell, 

THAT Clauses 2 and 3 of the Report of Standing Committee on 
Environment, dated January 18, 1973, be approved; and Clause 4 be 
received for information. 

- CARRIED. 

K. Expansion of Oakridge Shopping 
Centre: Public Hearing 


Consideration was given to the Board of Administration report, 
dated January 18, 1973, on the matter of expansion of the Oakridge 
Shopping Centre, 650 West 41st Avenue. 

The following recommendations are quoted from the report, as 
proposed by the Director of Planning and Civic Development: 


(continued) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 


Expansion of Oakridge Shopping 
Centre: Public Hearing 
(continued) 

" In order to include additional regulations in the CD-I Comprehensive 
Development District By-Laws other than uses, the Director of Planning 
and Civic Development 

A. RECCa>lMENDS that Council instruct forthwith that application 
be made to bring forward an appropriate amending by-law 
whereby the development on the site would be restricted to: 

a. Uses: commercial shopping centre, with customary 

ancillary uses, including off-street 
parking and loading facilities. 

b. Floor Space Ratio: not to exceed 0.75, such floor space 

ratio to be measured to the outer limits of 
the building including all floor areas except 
parking, loading and unloading facilities, 
and mechanical equipment which is located 
below ground. 

c. No structure shall exceed a height of 35' measured from 
the adjoining grade levels nor shall the merchandise 
portions of the building exceed two storeys plus cellar 
with the parking structure not to exceed three storeys 
plus cellar. 

The Director of Planning and Civic Development further 

B. RECOMMENDS that the scheme of development not be materially 
different from that approved by the Technical Planning 
Board and the conditions set by the Technical Planning 
Board at its meeting of October 27th, 1972. 

Should Council approve the above recommendations A and B, the said 
application be referred to a Public Hearing." 

The Board of Administration recoiranended that the foregoing 
recommendations be adopted . 

In consideration of this matter, letters and petitions were 
received from the following, requesting that a Public Hearing be held 

Oakmont Housing Co. Ltd.; 

The Mansion House Estates Ltd. 

Oakridge Towers Ltd. submitted a letter, also requesting a 
Public Hearing. 

I40VED by Alderman Rankin, 

THAT consideration of the Board of Administration report on 
this matter, dated January 18, 1973, be deferred, pending receipt of 
a Report Reference from representatives of the Planning Department 
and the developers, at the next Council meeting or as soon as possibl 
thereafter . 


- CARRIED. 


/u 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 

M . Advance Purchase : Britannia 
Community Services Centre, 
1116 McLean Drive 


The Board of Administration, under date of January 22, 1973, 
submitted the following report: 


'The Supervisor of Property and Insurance reports as follows :- 

"On September 19th, 1972 City Council approved a report of 
the Director of PlcLnning & Civic Development confirming 
revised site boundaries for the Britannia Community Services 
Centre. This report also authorized the Supervisor of Property 

6 Insurance "to acquire those properties within the approved 
site boundaries which are included in the existing agreements; 
further, that adveoice purchasing be authorized of those 
properties within the approved site boundaries not included 

in the current agreements, in advaince of approval of the 
boundaries by the senior governments," 

Lot 12, Block 40, D.L. 264A, known as 1116 McLean Drive, 
which is located in the westerly portion of the site des- 
ignated for advance purchasing, has been offered for sale 
by the owner. 

These premises comprise a 1?5 storey frame dwelling with a 
main floor area of approximately 900 sq, ft., erected in 
1905 on a site 33' x 93", zoned RM-3. This dwelling contains 

7 rooms, 5 plunibing fixtures, patent shingle roof, siding 
exterior, a low concrete basement cind is heated by a gas- 
space heater. This dwelling is in poor condition for age 
and type . 

Following negotiations, the owner has agreed to sell for the 
sum of $19,000,00 as of January 31st, 1973, The owner does 
not live on the premises and the tenants are moving out within 
a month. 

The foregoing represents a fair and reasonable price for this 
property and has been noted by Central Mortgage and Housing 
Corporation, It is proposed to demolish this dwelling when 
vacant, 

RECOMMENDED that the Supervisor of Property & Insurance be 
authorized to acquire this property for the sum of $19,000,00 
on the foregoing basis, chargeable to Code #531/1222 - Advance 
Purchases Redevelopment." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of 
Property & Insurance be adopted. ' 

MOVED by Alderman Hardwick, 

THAT the recommendation of the Board of Administration, contained 
in the foregoing report, be approved. 


- CARRIED. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 

0. Report of Standing Committee 
on Community Development - 
January 18, 1973 

In considering the Committee's report, it was 

MOVED by Alderman Volrich, 

THAT Clause 1 of this report be adopted, after adding, to 
Recommendation (d) the words 

'including the Park Board.' 

FURTHER, THAT Clause 2 be adopted. 

- CARRIED. 

P. Report of Special Committee 

re False Creek - January 23, 1973 

The Special Committee re False Creek submitted the following 
report with respect to the Granville Island Study Report: 


"At the November 14, 1972, meeting, your Committee considered 
the Granville Island Study Report and attached to this report is 
an extract of the Minutes of that meeting. 

Your Committee has written to the National Harbours Board 
requesting their assurance that no existing leases on the Island 
be extended, but to the time of reporting, have received no 
official reply. 

* 

Your attention is drawn to clause (b) in the attachment as 
the Committee received from the Board of Administration the attached 
report of the Director of Planning and Civic Development. This 
particular report was considered by the Committee at its meeting 
on January 18, 1973, at which time, the Committee instructed that 
the National Harbours Board be asked again for their assurance re 
the extension of leases on Granville and that the Mayor be 
authorized to contact the National Harbours Board as per the 
recommendation in the Board of Administration report. 

In short, your Committee 

RECOMMENDS that a formal approach be made by the Mayor to the 
National Harbours Board requesting that the land now under lease 
to Francis Millerd & Co. be turned over to the City for a nominal 
sum for development as park and/or open space. " 

* Attachments on file in City Clerk's office. 

]40VED by Alderman Hardwick, 

THAT the report of the Special Committee re False Creek, dated 
January 23, 1973, quoted above, be approved. 


- CARRIED. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 

Q. Report of Standing Coiranittee 
on Finance and Administration 
- January 25, 1973 

In connection with this report, it was 

MOVED by Alderman Bowers, 

THAT the Committee's recommendation in respect of Project 
No. 1173 (City Information Inventory) and Project No. 1174 (Planning 
Studies and Development), be approved. 

- CARRIED. 

MOVED by Alderman Pendakur, 

THAT the L.I. P. Item No. 1168 (Cataloguing, typing, model 
making and technical assistance) be approved only insofar as the 
following are concerned: 

Cataloguing Ethnology 

Cataloguing Archeology 

Typing Ethnology and Archeology. 

- CARRIED. 


Grant: Canadian Youth Hostels 
Assoc., Pacific Region 


Alderman Bowers reported that the Finance Committee 
will be reporting to the next meeting of Council on an application 
for a grant from the Canadian Youth Hostels Association, Pacific 
Region, and the Coiranittee is not recommending approval. The 
organization, therefore, would like to be present to make repre- 
sentations when the report is before Council. 

The Council agreed that the delegation be invited to be heard, 
accordingly. 


R . Proposed Exchange : 

Property on Napier Street 

The Board of Administration, under date of January 30, 1973, 
submitted the following report of the Director of Planning and Civic 
Development and the Supervisor of Property and Insurance, with respect 
to proposed property exchange, as follows: 

Privately owned Lot 16, Block 1, S.E,^ 

Sec. 27 T.H.S.L. (known as 3604 Napier Street), 

S/E corner Kootenay and Napier Streets 

for 

City owned Lot 10, N Pt. of S.E.%, Sec. 27, 
T.H.S.L., situated N/S Napier Street between 
Kootenay and Boundary. 


(continued) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 

Proposed Exchange : 

Property on Napier St. (cont'd) 


' "Background ; 


Both of the above properties are situated in the Adanac Study 
Area which was the subject of a report by the Director of 
Planning and Civic Development to City Council on January 16th, 
1973. 

I 

The dwelling, situated on private Lot 16 is a small 3 room 
dwelling in poor condition. The owner recently, (Council 
authority January 16th, 1973) purchased a dwelling known as 
1501 Parker Street, (in the Britannia Urban Renewal Area) for 
removal by January 31st, 1973. He proposes to demolish the 
existing dwelling, known as 3604 Napier Street, and move the 
dwelling known as 1501 Parker Street onto the lot. On January 
12th, 1973, he made application to the City for a Development 
Permit/Building Permit to carry out the move. 

While technically the application could be approved, the 
Director of Planning and Civic Development has considered 
the application in light of the development concepts in the 
Adanac Study Area Community Plan. He advises that greater 
flexibility of design would be provided if the private lot 
were exchajiged for City lot 10. He has received the endorsa- 
tion of the AdcUiac Plemning Advisory Committee to this action. 

The private ovnner has been contacted in this regard and he 
points out that he would be exchanging a corner lot, which 
has both sewer aJid water connection, for an inside lot lacking 
such connections. He is, however, prepared to malce a straight 
exchange of parcels, providing the City compensates for his 
direct out-of-pocket expenses. This is considered by the 
Supervisor of Property and Insurance to be realistic, amd would 
be of advantage in the redevelopment proposals. 

The owner advises that his moving arrangements had been 
scheduled to meet an occupaincy date of February 28th, 1973. 
Since he must vacate his present accommodation on February 
28th, any delay in processing the exchange will necessitate 
costly temporary hotel or motel rental. 


It is, therefore. 


RECOMMENDED that the Supervisor of Property and Insurance be 
authorized to arrange a straight exchange oft- 


Private Lot 16, Block 1, S.E,^ Sec. 27, T.H.S.L. 

Known as 3604 Napier Street, 

FOR 

City Lot 10, N Pt. of S.E.% Sec. 27, T.H.S.L. 

With the City paying all registration fees, and 
also the cost of water and sewer service to Lot 10, 

FURTHER, that the Supervisor of Property eoid Insurance be 
authorized as soon as title is transferred to proceed with 
demolition of 3604 Napier Street." 


Your Board 


RECOMMENDS that the foregoing recommendations of the Director of 
Planning and Civic Development and the Supervisor of Property and 
Insurance be adopted. ' 

(continued) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 

Proposed Exchange : 
Property on Napier St. (cont'd) 

MOVED by Alderman Hardwick, 

THAT the recommendation of the Board of Administration, con- 
tained in the foregoing report, dated January 30, 1973, be approved. 

- CARRIED. 


False Creek 


Alderman Hardwick, as Chairman of the False Creek Committee, 
advised that Council had referred to the Committee the matter of 
staff assistance for the False Creek Team in the site office. The 
Committee requests action be taken and, therefore, it was 

MOVED by Alderman Hardwick, 

THAT approval be given to the appointment of one Clerk Steno- 
grapher, to provide clerical and technical assistance for the False Creek 
Team in the site office, subject to classification review by the 
Director of Personnel Services. 

- CARRIED. 


C0MI4ITTEE OF THE WHOLE 


MOVED by Alderman Gibson, 

THAT the Committee of the Whole rise and report. 

- CARRIED. 

MOVED by Alderman Gibson, 
SECONDED by Alderman Rankin, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED. 

BY-LAWS 

BY-LAW TO AMEND BY-LAW NO. 3575, BEING 

THE ZONING AND DEVELOPMENT BY-LAW (rezoning 

portions of the West End in accordance with 

the new District Schedules approved on Jan. 23/73 

MOVED by Alderman Hardwick, 
SECONDED by Alderman Gibson, 

THAT leave be given to introduce a By-law to amend By-law 
No. 3575, being the Zoning and Development By-law, and the By-law be 
read a first time. 

- CARRIED. 

MOVED by Alderman Hardwick, 
SECONDED by Alderman Gibson, 

THAT the By-law be read a second time. 

- CARRIED, 
(continued) 
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BY-LAWS (cont'd) 

BY-LAW TO AMEND BY-LAW NO. 3575, being 
the Zoning and Development By-law 
(rezoning portions of the West End) 
- continued 


MOVED by Alderman Hardwick, 
SECONDED by Alderman Gibson, 

THAT Council do resolve itself into Committee of the Whole 
to consider and report on the By-law, Mayor Phillips in the Chair. 

- CARRIED. 

MOVED by Alderman Hardwick, 

THAT all reference in Schedule A of the By-law, with respect 
to amendments to By-law No. 3334 (Subdivision Control By-law), 
be struck from this Schedule. 

- CARRIED. 

MOVED by Alderman Hardwick, 

THAT the Committee of the Whole rise and report. 

- CARRIED. 

The Committee then rose and reported the By-law complete. 

MOVED by Alderman Hardwick, 
SECONDED by Alderman Gibson, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED. 

MOVED by Alderman Hardwick, 
SECONDED by Alderman Gibson, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED. 

(The By-law received three readings.) 

MOTIONS 

1. 1972-73 Federal Government 
Winter Capital Program and 
Approval of Capital Projects 

On January 23, 1973, Notice was given on the following motion, 
and by unanimous approval, the motion was further considered this day: 

MOVED by Alderman Bowers , 
SECONDED by Alderman Rankin, 

THAT, in keeping with the intent of the 1972-73 Federal Govern- 
ment Winter Capital Program, wherein additional works and additional 
employment are created, the Chairman of Finance, the Board of 
Administration, the Director of Finance and the Deputy City Engineer 
recommend that Council resolve to approve capital projects, in 
addition to those already included in the 1971-75 Five Year Plan, 
that by 1975 will be equal to the forgiveness generated by the 1972-73 
Federal Winter Capital Program. 


- CARRIED. 
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MOTIONS (continued) 


The following motions, notices of which were given on 
January 16 and 23, 1973, were DEFERRED for consideration at the 
February 6 Council meeting: 


1, Third Crossing; Burrard Inlet 

MOVED by Aid. Pondakur, SECONDED by , 

THAT tho following resolution of the City Council of 
Docombor 21, 1971, bo rescinded: 

*THAT WHEREAS it is reported that representatives of tho 
Federal and Provincial Governments are prepared to commence 
tho Third Crossing of Durravd Inlet immediately; — 

AND WHlinU''.AS the Swan Wooster/C .D .A . report dated July, 1970, 
estimator tho cost of making provision for tho distributor 
from tho Crossing in Vancouver to bo $3.2 million for tho 
first stage; 

• 

TlfEREFORE BE IT RESOLVED that tho City of Vancouver advise 
tho Federal Government, the Provincial Government and the 
North Shore municipalities that Vancouver is prepared to 
participate in the cost-sharing for the proposed Third 
Crossing of Burrard Inlet on the basis of tho formula 
suggosiod in the report of Swan Wooster/CB. A. dated July, 
1970, on the understanding that tho City of Vancouver's 
contribution in tho first Atage will be limited to provision 
for the distributor function at tho North ond of the Tliurlow 
tunnel, but not tho construction of such distributor'. 

(deferred) 


2. Christ Church Cathedral: 
Historic Site 

MOVED by Aid. Gibson, SECONDED by * 

THAT City Council request the Provincial Government to con- 
sider designating Christ Church Cathedral as an historic site 
under the Act. (deferred) 

(A communication, dated January 25, 1973, was received from Christ 
Church Cathedral . ) 


3 . Library Board: 

Hours of Operation 

MOVED by Aid. Gibson, SECONDED by , 

THAT Council request the Library Board to consider the 
possibility of operating- its libraries seven days per week. 

(deferred) 

4 , Membership: Board of Police Commissioners 

MOVED by Aid. Volrich, SECONDED by , 

THAT the Corporation Counsel be instructed to apply at the 
forthcoming legislative session for an amendment to the Vancouver 
Charter to increase the membership of the Board of Police 
Commissioners from four (4) to seven (7), and to provide for the 
appointments to bo made by the Lieutenant-Governor in Council 
after consultation with City Council, to provide for each 
appointment to be for a three-year term with two to be appointed 
annually (subsequent to tho expiration of the current appoint- 
ments) , to provide for payment of an annual sum on account of 
remuneration and expenses, and to report back with details of 
the proposed form of legislation. 
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ENQUIRIES AND OTHER MATTERS 


Alderman Pendakur - 
New Hudson St. Crossing 
and Rapid Transit 
Arrangements 


referred to the matter of rapid transit 
arrangements on the new Hudson Street 
Crossing and, therefore, it was 


MOVED by Alderman Pendakur, 
SECONDED by Alderman Rankin, 

THAT the Vancouver City Council representatives on the 
G.V.R.D. be requested to initiate, at the Regional District 
level, discussions whereby the new Hudson Street crossing will 
be so constructed as to be capable of carrying rapid transit 
tubes . 

- CARRIED. 


Alderman Pendakur - 
Vancouver General 
Hospital - CD-I Area 


requested that staffs be asked to provide 
to Council past reports furnished re- 
garding development on property of Vancouver 
General Hospital, zoned CD-I, with the 
view to the Council making representations 
to the Regional Hospital District in 
respect of future development, as con- 
sidered advisable following this review. 


Alderman Harcourt - 
Expropriation for New 
Airport Runway Develop- 
ment 


Alderman Volrich - 
West* End Economic 
Study 


The Mayor directed such past reports 
be furnished, as requested. 

advised of attending the reconvened 
Hearing regarding the expropriation of 
property for new runway development at 
the Vancouver International Airport. 
The Hearing recommenced on Monday last, 
at which time the Alderman presented the 
Council's resolution for postponement, 
pending an environmental study. How- 
ever, although an adjournment was 
requested by other representatives before 
the Hearing, as well, it was not granted. 
A representative of the Planning Depart- 
ment will attend the next meeting, to make 
a request of the Federal government for 
more information, in order that a specific 
case can be presented. 

expressed concern that an economic 
study was not made prior to recent 
decisions for rezoning in the West End 
area, and felt such a study should be 
commenced at an early date, with a report 
to Council as soon as possible. 

The Mayor directed the Planning Department 
submit a report on the matter, as soon as 
possible . 


Alderman Hardwick - 
Proposed Development; 
Birks Building Site 


advised that the Civic Development Committee 
will receive, at its meeting next Thursday, 
representatives from the Bank of Nova 
Scotia and the Birks Building site 
developers, as well as representatives from 
those who wish to save the Birks Building 
from demolition. The Alderman urged other 
members of Council to attend this Committee 
meeting . 


1^4 
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ENQUIRIES AND OTHER MATTERS (cont'd) 


Alderman Hardwick - 
Joint Meeting: Standing 
Committee on Civic Develop- 
ment an(J Standing Committee 
on Commt^nity Development 


proposed a joint meeting of the Standing 
Committee on Civic Development, and the 
Standing Committee on Community Development, 
be held a week Thursday, to consider the 
next phase of study for the West End area. 


Alderman Rankin - 
Meetings and Material : 
Council and Committees 


referred to the meetings of Council and 
Committees and the present time schedule 
in each case, with particular reference 
to Standing Committee memberships and the 
time schedule of meetings. He particularly 
emphasized the necessity that Standing 
Committees, when reporting to Council, 
ensure that full information is furnished 
in order that the Council will be able to 
properly assess the matters brought before 
it before making decisions, particularly 
since the Standing Committee memberships 
do not include all members of Council. 


Mayor Phillips - 
Discussions with Premier 
and other Government 
Officials 


advised that he was joined by Alderman 
Bowers, the Director of Finance, and his 
Special Assistant, Mr. Campbell, in recent 
meeting with the Premier and other govern- 
ment representatives at Victoria, discussing 
particularly revenue sharing. As a result 
of the meeting, the matter is being pursued 
further through the U.B.C.M. 


The Mayor advised he is providing a memo- 
randum on the matter to each member of 
Council, for information. 


NEW BUSINESS 

Attendance at Community Development 
Conference: Quebec 

A communication, dated January 30, 1973, was noted from the 
Project Co-ordinator of the Canadian Association of Neighbourhood 
Services, advising of a national conference on 'Urban Community 
Development in the 70's,' to be held in MonteboLlo, Quebec, 
February 8 - 11, 1973. The request was made that Alderman Mari'.ari 
be authorized to attend. 

MOVED by Alderman Linnell, 
SECONDED by Alderman Harcourt, 

THAT authority be granted accordingly. 


- LOST. 
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MOTIONS (continued) 


Delegations and Time Limitation 

MOVED by Alderman Hardwick, 
SECONDED by Alderman Massey, 

THAT delegations appearing before Council be limited to five 
minutes, except with specific permission by a majority of Council, 
and delegations be so notified by the City Clerk when delegations 
are scheduled. 


The foregoing are Minutes of the Recessed Council meeting (from 
January 23, 1973, adopted on February 6, 1973, 


(Notice) 


Notice was called and recognized by the Chair. 


The Council adjourned at approximately 11:15 p.m. 


***** 



MAYOR 



REPORT TO COUNCIL 


STANDING COmiTTEE OF COUNCIL 
ON ENVIRONMENT 


A meeting of the Standing Committee of Council on Environment 
was held in the #1 Committee Room, third floor. City Hall on 
Thursday, January 18, 1973, at approximately 1:45 p.m. 


PRESENT 


ALSO PRESENT; 


ABSENT ; 


CLERK; 


Alderman Linnell (Chairman) 

Mayor Phillips 

Aldermen Gibson and Massey 

Commissioner May Brown, Park Board 

Alderman Pendakur 

D. Bennett 


PART I 


The following recommendations of the Committee are submitted 
to Council. 

RECOMMENDATIONS 

1. 2700 Block Wall Street 

Council on November 7, 1972, when considering a report of the 
Board of Administration, Building and Planning matters, dated 
November 3, 1972, passed the following motion: 

"THAT further consideration of this clause be deferred 
for two weeks and in the meantime a copy of the in- 
formation contained therein be furnished to the 
interested organizations in the area; 

FURTHER THAT the communication from the Vancouver 
City Planning Commission, dated November 6, 1972, 
on this matter, be received." 

At a subsequent meeting of Council on November 28, 1972, further 
consideration was given to the Board report of November 3rd, and the 
application of Columbia Containers Limited for a Development Permit. 
At that meeting. Council was advised that the Cassiar Ratepayers' 
Association had expressed concern about the height of the 'head-house' 
which obstructs and blocks the view of the harbour from Wall Street, 
otherwise, the Association has no objection to the Development Permit 
being granted under the terms laid down by the Technical Planning 
Board, as long as the proposed Wall Street site will be left as a 
park or look-out. 

Although comments had been invited, none had been received from 
the Hastings Townsite Residents' Association at that date. 

On November 28, 1972, Council passed the following motion: 

"THAT the development permit be not issued for the time 
being; 

FURTHER THAT discussions be entered into with the National 
Harbours Board and appropriate representatives of the 
Provincial Government on the matter of acquiring this whole 
area for public purposes." 

The Committee had for consideration in respect to the Development 
Permit Application, letters from Mr. W.G. Rathie of the National 
Harbours Board dated December 13, 1972, Columbia Containers Limited 
dated December 5, 1972, and from their solicitor Bouck, Edwards and 
Kenny dated December 8, 1972. 

The Committee also had before it the following resolution of 
the Park Board dated October 18, 1972: 
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Clause No. 1 continue^ 


"THAT City Council be advised the Board does not have Park 
Purchase funds for either the upland or the water lots, but 
reiterate that the upland property should continue to be 
sought for a look-out park on a nominal lease basis." 

Mr. A.D. Geach, Assistant Director of Community Planning, with 
the aid of a plan, briefly reviewed the status of the matter for the 
Committee . 

Mr. John C. Bouck, solicitor for Columbia Containers Limited 
filed a brief dated January 18, 1973, copy of which is attached, and 
explained the operatipn of the Company. He stated that it is the 
Company's intent to slightly lower the four (4) steel bins which 
are to be placed on the waterfront. He advised that 7 5% of the 
containers are being shipped back full by his Company rather than 
being deadheaded. He concluded his remarks by stating that the 
proposed development will assist in re-vitalizing the Port of 
Vancouver. 

Commissioner Brown advised the Committee the Park Board wished 
to get all the park land they can and they are interested in the 
waterfront property, however, she was of the opinion that if they 
could get the upland lots on a renewable lease, they would be 
happy . 

Discussion followed on the utilization of street ends for look- 
out sites, the building of a waterfront catwalk which would give 
access to the waterfront and the rearrangement of streets in the 
area with a view to enlarging the present park sites. 

The Committee also discussed access to the waterfront along 
the Fraser River and on the south side of Burrard Inlet. 

The Chairman advised that she would be following up on the 
direction to her to enter into discussions with the National Harbours 
Board and the appropriate representatives of the Provincial Government 
respecting the acqusition of the site of the disused grain elevator 
for public purposes. 

After considerable discussion, it was 

RECOMMENDED that 

(a) Development Permit Application #60020 be issued to Columbia 
Containers Limited subject to the following conditions laid 
down by the Technical Planning Board in the Board of Admini- 
stration report dated November 3, 1972, with condition (3)* 
being amended as noted below: 

A. (1) Prior to the issuance of the Development Permit, 
revised drawings are to be first submitted indi- 
cating provision of the necessary off-street 
parking and off-street loading and unloading spaces, 
suitably surfaced to the satisfaction of the 
Director of Planning and Civic Development; 

(2) The open area of the site, other than the off- 
street pa:rking and loading and unloading spaces 
referred to in the previous condition, to be 
suitably treated; 

(3) External finish of the existing head-house to be to 
the satisfaction of the Director of Planning and 
Civic Development *and the design panel. 
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Clause No. 1 Continued 

B. The off-street parking and loading and unloading 
facilities are to be provided and surfaced, in accordance 
with the approved drawings and requirements of Sections 
12 and 13 of the Zoning and Development By-law within 

60 days from the date of any use or occupancy of the 
proposed development. 

C. The issuance of this development permit is on the 
understanding that the development will comply with 
the Provincial Air Pollution Control legislation as 
it may exist from time to time. 

(b) the Park Board be requested to report on riparian rights along 
the Fraser River and that the City Engineer report on street 
ends on the south side of Burrard Inlet. 

2 . Dogs 

As numerous complaints are being received respecting dogs running 
at large on City streets, in the parks and on beaches, this matter was 
referred by the Mayor to this Committee for study and recommendations 
to Council on alleviating the problem. The Committee had before it 
the following report to the Chairman from the Director of Permits 
and Licenses dated January 16, 1973, respecting 'City Pound - 
Additional Staff: 

"On October 31st, 1972 City Council passed the following resolu- 
tion :- 

'THAT the question of the advisability of additional 
staff in connection with the dog control problem be 
referred to the Board of Administration for report to 
Council . ' 

The follovinR is a report of the Director of Permits and Licenses: 

•A. DOG PATROL COVERAGE 

The City is divided into 4 districts which are patrolled 
by 6 Pound Officers using 5 Pound trucks. The maximum 
hours of patrol available per day are as follows: 

Monday - 4 Pound Officers - 28 hours 

Tuesday - 5 Pound Officers - 35 " 

Wednesday - 5 Pound Officers - 35 " 

Thursday - 5 Pound Officers - 35 

Friday - 5 Pound Officers - 35 " 

Saturday - 1 Pound Officer - 7 " 

Sunday - Nil 


TOTAL PATROL TIME -.nr ^ ^ 
AVAILABLE hours per week 

The Pound Office is open to the public from 8:00am to 
5:00pm Monday to Saturday in accordance with the provisions of 
the Pound Bylaw. On Saturday, one Pound Officer I remains in 
the office answering complaints, issuing licenses, releasing 
dogs to owners, cleaning kennels etc. and one other Pound 
Officer I is available for picking up dogs running at large, 
checking complaints and picking up dead animals on the street. 
These two Pound Officers have Sunday and Monday off and therefore 
only 4 Pound Officers I are available on Monday. There is no 
patrol being carried out on Sunday. The resident Pound Officer 
is available on Sunday to receive telephone complaints and to 
make emergency- type calls. 
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Clause No. 2 continued 


B. COMMENTS AND RECOMMENDATIONS 

1. Number of Pound Officers 

The Pound staff has not been increased since 1950 
but the dog population has increased significantly 
and additional staff is needed to cope with the 
increased problems of dogs running at large. It 
is recommended that one additional Pound Officer I 
position be established. The 1973 estimated cost 
for this additional position is $8,800 including 
fringe benefits. 

2. P atrol Coverag e 

There should be the normal amount of patrol coverage 
on Saturday and Sunday as dogs also run at large on 
these days. It is recommended that, subject to 
approval being granted to establish one additional 
Pound Officer I position, the work days for the 7 
Pound Officers I be adjusted so that each man works 
five consecutive days, and each man starts his 
work week on different days. Each man would have 
two consecutive days off, i.e. 

1 man - Monday to Friday 
1 man - Tuesday to Saturday 
1 man - Wednesday to Sunday 
1 man - Thursday to Monday 
1 man - Friday to Tuesday 
1 man - Saturday to Wednesday 
1 man - Sunday to Thursday 

Under this proposed work schedule, five Pound 
Officers I would be on patrol duty seven days a 
week. The total patrol time would be increased 
from 175 hours per week to 245 hours per week, an 
increase of 40%. Regular patrol would be provided 
on Saturdays and Sundays which is not now in effect. 
This additional coverage would result in additional 
use of the Pound trucks and would increase the cost 
of truck maintenance and rental by approximately 
$3,700 per year. 

It is recommended that this change in days of work 
be negotiated by the Director of Personnel Services 
with the Municipal and Regional Employees' Union as 
a matter of priority and a report made to Council 
recommending the manner in which such an arrangement 
can become operative. 

3. Office tfours 

The resident Pound Officer is on duty from 5:00pm 
to 8:00am for emergency calls Monday, Tuesday, 
^Wednesday and Saturday, and from 8:00am Sunday to 
8:00am Monday. His days off are Thursday and Friday. 
A Pound Officer I is called in to replace the resident 
Pound Officer on Thursday and Friday from 3:30pm to 
11:30pm and is therefore not available for patrol 
during these days. This Pound Officer is in the 
office until 11:30pm to receive any telephone reports 
regarding dead animals on the street or other emer- 
gency type calls. It has been the experience that 
very few calls are received and the cost to provide 
this service does not appear to be justified. The 
Pound Office is manned by 2 Pound Officers I on 
Saturday and they are not available for regular 
patrol work. 
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Clause No. 2 continued 

It is recommended that:- 

(a) The Pound Bylaw be amended to change the office 
hours of the Pound to 9:00am - 5:00pm Monday to 
Friday and 12:00pm - 2:00pm Saturday. 

(b) No relief be provided on Thursday and Friday 
evenings when the resident Pound Officer is 
off duty. 

(c) A telephone answering unit be leased from the 
B.C. Telephone Company to take and record 
complaints etc. on Thursday and Friday evenings, 
and on Saturday when the Pound is not open. 

The cost for this service is $41.00 per month. 

The change in office hours would bring the Pound 
operation into line with other civic offices and 
the two hours of operation on Saturday would be 
sufficient for the public to obtain impounded 
dogs and would release the Pound Officers for 
additional patrol work. 

By not having to relieve the Resident Pound Officer 
on Thursday and Friday evenings, a Pound Officer I 
is released for patrol work. The telephone 
answering unit will enable the public to leave 
messages regarding dead animals etc. which would 
be attended to the following morning. This unit 
has the capability of relaying the messages to the 
Pound Officers when they phone into the office. 
This procedure could result in a complaint being 
received that a dead animal was left in the street 
overnight. If Council wish to cover this possibility, 
then your officials could investigate and report on 
a system of call-out service by the Pound Officers. 

4. Pound Vehicles 

It is recommended that one additional radio equipped 
Pound truck be purchased at an estimated cost of 
$6,500. This additional truck would be available 
for the Pound Officer II and III in case of emergency 
and also for the Pound Officer I in the event of 
vehicle breakdown, servicing, etc. 

C. POUND OFFICE 

The Pound office is presently staffed by the Pound Officer 

II and the Pound Officer III also spends approximately 75% 
of his time in the office. Two staff members are required 
in the office as the impounded dogs must be fed, the kennels 
cleaned, animals destroyed, carcasses burned, and dogs 
released to their owners. While these duties are being 
attended to, the office duties consisting of issuing 
licenses, answering complaints, entering details of 
impounded dogs in the daily ledger, balancing cash, 
dispatching calls over the radio to the Pound Officers 

on patrol, maintaining a cross reference file of licensed 
dogs by owners' name and license number, etc. must also 
be carried out. 

D. COMMENTS AND RECOMMENDATIONS 

As a result of the present operation, the Pound Officer 

III is unable to spend sufficient time supervising the 
Pound Officers I on patrol and following up the more 
difficult complaints regarding dogs running at large. 


cont 'd . 
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Clause No. 2 continued 

If one of these Pound Officers is absent on vacation or 
sick leave, it is necessary to call in a Pound Officer I 
from patrol work to attend to the office duties. It 
should be also noted that in addition to the office duties 
noted above, a Clerk-Typist is hired in the Spring of each 
yocr for a period of 4 months to send out notices to 
people who hold a dog license the previous year but have 
not obtained a license for the current year. 

It is recommended that a clerical position be established 
in the Pound Office to perform the clerical duties now 
being carried out by the Pound Officers II and III and 
the Board of Administration be authorized to approve 
recommendations of the Director of Personnel Services 
regarding classification of this position in accordance 
with the Council resolution of July 22nd, 1969. The 
estimated 197 3 costs for this position, less the 4 months 
temporary help, would be $5,267 including fringe benefits. 


The establishment of a clerical position in the Pound 
Office will release the Pound Officer III to perform 
his supervisory duties, ensure that the Pound Office 
is staffed at all times, and will eliminate the need 
for the temporary help for a period of 4 months each 
year. 

E. SUMMARY OF ADDITIONAL COSTS 
Annual Costs 

1 Additional Pound Officer I 

(including fringe benefits) $ 8,800 

1 Additional Clerk (including 

fringe benefits) $7,033 
LESS Clerk-Typist I for 

4 months $1, 766 $ 5,267 

Truck Maintenance $ 3,700 

Telephone Answering Unit '492 

TOTAL ADDITIONAL ANNUAL RECURRING COSTS $ 18,259 
Non-recurring Co s ts 

1 Pound truck with radio $ 6,500 
Estimated ]973 Costs 

Salaries $ 77,384 

Fringe Benefits 10,300 

Salaries Temporary Help 11 272 

Office Supplies & Miscellaneous Costs 10,700 

Truck Rental 9^ qqq 

$118,656 

Add proposed additional costs 18, 259 

1973 Estimated Annual Operating Costs $136,915 

Revenue - Using 1973 Fee s 

20,000 male & spayed female license fees @ $5.00 $100,000 

2,000 female license fees @ $15.00 30,000 

Penalties and impounding fees etc. 2o! 000 

$150,000 

The additional costs involved in implementing the recommendation: 
should be covered by the increased fees already aporoved bv 
Council'' J t-f I 


cent 'd . 
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Clause No. 2 continued 

Commissioner Ryan advised that the foregoing report has been 
reviewed and endorsed by the Administrative Analyst who recommends 
that the cost be reviewed in twelve months' time. 

The Committee also had before it two letters of complaint, 
one of which was anonymous and an ad of the City of Kamloops being 
Notice of Dog License Fees which had been referred by the riayor ' s 
Office to this Committee for consideration. 

The Chairman advised of a rough draft report she had received 
from the Chief License Inspector and the Superintendent of Parks 
which dealt with the hiring of additional temporary pound officers 
for the summer patrol of parks and beaches. The Director of 
Permits and Licenses stated that this rough draft report required 
some revision before final presentation. 

After due consideration, it was 

RECOMMENDED 

(a) that the Chief License Inspector report to the next meeting 
of the Committee the amount of license fees paid for dogs 
in other municipalities. 

(b) that the report of the Director of Permits and Licenses 
respecting 'City Pound - Additional Staff dated 
January 16, 1973, and the rough draft report dealing with 
the hiring of additional temporary pound officers for the 
summer patrol of parks and beaches, after revision, be 
forwarded to the Park Board for its comments and report 
back to the Committee. 

(c) that the correspondence referred by the Mayor to the 
Committee be received, and the writer advised the Committee 
is working on the problem and notification of final action 
of the Committee will be forwarded to her in due course. 


3 . Sign Boards 

The Deputy Director of Planning and Civic Development made a 
brief oral report on signs and sign boards in the City and the 
approaches to the City. He discussed the types of signs permitted 
on amenity streets, arterial streets, third party signs, roof 
signs, signs in industrially-zoned areas and in C-2 zoned areas. 

The Committee discussed the problems of removing non-conforming 
signs. Mr. Fleming mentioned that a Charter amendment was before 
the Private Bills Committee to enable us to remove non-conforming 
signs . 

The Deputy Director of Planning and Civic Development brought 
to the attention of the Committee a report of the Board of 
Administration dated July 20, 1972, entitled 'Sign By-law: 
Beautif ication and Related Areas', and when dealing with this 
report on August 1, 1972, Council passed the following motion: 

"THAT consideration of the report of the Board of Admini- 
stration dated July 20, 1972, in regard to Sign By-law: 
Beautif ication and Related Areas, be deferred to enable 
representations to be received on the matter." 

The Chairman advised that there are numerous delegation 
requests and that she would like to have a meeting with the sign 
industry, merchants and owners in the beautif ication areas, as 
well as the Design Panel and such groups as the Community Arts Council. 


cont'd 
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Clause No. 3 continued 

It was 

RECOMMENDED that delegations be arranged for a future meeting of the 
Committee at which time further consideration will be given to the 
Board of Administration report dated July 20, 1972. 

PART II 

The following is submitted to Council for information. 
INFORMATION 

4 . Priorities for the Committee 

The Chairman requested the members of the Committee submit 
a list of subjects they think should come before this Committee. 

The meeting adjourned at approximately 3:15 p.m. 

***** 


FOR COUNCIL ACTION SEE mi{S)Jli.7Jiy 


REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY DEVELOPMENT 


A meeting of the Standing Committee of Council on Community 
Development was held in the #2 Committee Room, City Hall on 
Thursday, January 18, 1973, at approximately 3:30 p.m. 

PRESENT ; Alderman Volrich (Chairman) 

Aldermen Harcourt, Ilarzari and 
Rankin . 

CLERK: M. James 


PART I 

The following recommendations of the Committee are submitted 
to Council. 

R ECOMMENDATIONS 

1. No. 1 Fire Hall Replacement: Site 

At the Council meeting on January 9, 1973, Council instructed 
that the Fire Chief, Supervisor of Property and Insurance, the 
Director of Planning and Civic Development and the Director of 
Social Planning be instructed to find alternate sites for the No. 1 
Fire Hall relocation for report to your Community Development 
Committee . 

Present at this meeting of the Committee was the Fire Chief 
who, with the aid of an aerial photograph showing the section of 
the City in question, advised the Committee that it would be 
possible to relocate the fire fighting, training, administrative 
and maintenance services in other locations. The Fire Chief 
detailed two sites and advised the Committee that he could satisfy 
all of his criteria by utilizing these two locations. The 
Committee was advised that this splitting of the functions and 
relocation would cost, in addition, an estimated $250,000.00. The 
Committee was also advised that the total cost of lands would be 
nearly the same. 

Your Committee had before it a report of the Board of Admini- 
stration dated January 11, 1973, on the alternate uses of the 
proposed site. This report suggested that the Strathcona Rehabili- 
tation Committee consult with associations and interested groups in 
the Strathcona area and report back to Council within three months 
on uses for this site. 

Your Committee discussed the matter generally and 

RECOMMENDS 

(a) that Council abandon the relocation of No. 1 Fire Hall on 
Site D in Strathcona (Jackson, Pender and Keefer Streets) . 

(b) that Council approve in principle, subject to comment from 
SPOTA and appropriate reports from officials, the relocation 
of No. 1 Fire Hall functions in two separate locations as 
detailed by the Fire Chief in his oral report this day. 

(c) that the Strathcona Rehabilitation Committee be given the 
mandate to receive, to examine, evaluate and report to City 
Council on current development proposals and other potential 
uses for Sites C and D. 


cont ' d . 
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Clause No. 1 continued 


AMENDED 

eeb: pags 


(d) that in formulating development priorities for Sites C and D 
the Strathcona Rehabilitation Committee should consult with 
the MacLean Park Tenants Association, the Chinatown Property 
Owners and Merchants Association and other interested groups. 

(e) that the Strathcona Rehabilitation Committee report to City 
Council within three months setting priorities for the use 
of the land in question. 


2 . Shannon Development Permit 

The item of the Development Permit Application and related 
matters re 'Shannon' was referred to your Committee for further 
consideration. 

The Committee members discussed the present situation and 
referred to the two resolutions which will be before Council at 
its meeting on January 23, 1973, relating to the general topic. 

Your Committee 

RECOMMENDS adoption of the two resolution. 

This above recommendation is unanimous. 


The meeting adjourned at approximately 5:00 p.m. 


* * * * * 


FOR COUNCIL ACTION SEE PAfiE(S) 


REPORT TO COUNCIL 
STANDING COMMITTEE ON FINANCE & ADMINISTRATION 

JANUARY 25, 19 7 3 

A meeting of the Standing Committee of Council on Finance and 
\dministration was held in the No. 2 Committee Room, Third Floor, 
:ity Hall, on Thursday, January 25, 1973 at 1:30 p.m. 

PRESENT: Alderman Bowers (Chairman) 

Aldermen Gibson, Harcourt and Volrich 

CLERK TO 
THE COMMITTEE : R. Henry 

The Minutes of the meeting held January 11, 1973 were adopted, 

PART I 

Local Initiatives Program 


City Council on January 16, 1973, referred to the Committee 
certain Local Initiative Projects concerning the Planning Department 
and a project at the Museums. 

Mr. Hayward, Assistant Director of the Advance Planning and 
Research Division, Planning Department, and his staff spoke in support 
of Project No. 1173 and No. 1174. 


Mrs. Lynn Maranda». Ethnologist at the Centennial Museum, 
represented Mr. D. Rodger, Museums Manager re Item No. 1168. 


(a) City Information Inventory - No. 1173 

The officials explained that this was the first step towards a 
management information service for the City and would serve the 
Council, Civic Departments and citizens at large. This first step 
would be the inventory of data sources and records in all City 
departments and would determine what information was available 
and if duplication exists. The information gathered would be 
centralized and eventually decentralized by the computer system. 
It was explained that eight (8) jobs would be created, at a City 
cost of $12,802. 

(b) Planning Studies and Development - No. 1174 

The officials explained that this would be split into three parts. 

One part is a continuation of a Local Initiatives Project carried 
out last year involving the completion of detailed land-use maps from 
computer files which are essential to small scale programs of Local 
irrprovements and beautif ication. Local Area Councils would also have 
jreat benefit from the maps in communicating with area residents. 
At present the Department relies on legal maps, but the detailed land-use 
naps would show the location of various types of buildings which would 
lave proved useful, e.g. in public meetings regarding West End Re-zoning. 

The officals also gave detailed explanations of the other parts 
of the program which involves field service in local areas in conjunction 
with methods of beautifying the approaches to the core area. 


Cont'd 
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(c) Cataloguing, typing, model making and technical assistance - 
Item No. 1168 


Mrs. Maranda submitted a brief resume of the projects included 
in No. 1168 and indicated that ten (10) jobs were involved at a cost 
of $17,268, City share. It was explained that a great deal of 
cataloguing is required for the artifacts now stored in Building 14, 
which is required to be moved to a new storage area in the Museum 
Complex, as the building is to be demolished. The cataloguing is 
also necessary for insurance purposes, it was stated. Mrs. Maranda 
indicated that the ethnology cataloguing would complete the project 
undertaken by L.I. P. in 1972. 

(A copy of Mrs. Maranda 's submission is attached for information) 


The Committee, after due consideration, 
RECOMMENDED 

THAT Council approve Project No. 1173 - City Information 
Inventory (City share - $12,802) 

and 

Project No. 1174 - Planning Studies and Development 
(City share - $13,708) 


A motion to approve only part of No. 1168 involving 

Cataloguing Ethnology 

Cataloguing Archeology 

Typing Ethnology and Archeology 

resulted in a tie vote and, therefore, this project is submitted to 
Council for CONSIDERATION. 


The Committee adjourned at approximately 3:10 p.m. 


******* FOR COUNCIL ACTION SEE PA6E(S) ../<?l£ 
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CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 
FEBRUARY 6, 1973 

A Regular Meeting of the Council of the City of Vancouver was 
held on Tuesday, February 6, 1973, in the Council Chamber at 
approximately 2:00 P.M. 

PRESENT : Mayor Phillips 

Aldermen Bowers, Gibson, Harcourt, Hardwick, 
Linnell, Marzari, Massey, Pendakur, 
Rankin and Volrich 

CLERK TO THE COUNCIL : R. Thompson 

PRAYER The proceedings in the Council Chamber were opened with 

prayer, offered by the Rev. R.A. Burrows, Civic Chaplain. 

ACKNOWLEDGMENT 

Mayor Phillips acknowledged the presence in the Council Chamber 
of students from Van Horne Elementary School, under the direction of 
Miss Bradley. 

'IN CAMERA' MEETING 

It was advised the 'In Camera' Committee had agreed to an 
'In Camera' meeting to discuss certain matters, with the 
exception of one item which would be discussed further during the 
'In Camera' session as to the advisability of that item being 
retained 'In Camera'. 

ADOPTION OF MINUTES 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT the following Minutes of the Council be adopted: 

(a) Minutes of the Special Council meeting (Public Hearing, 
dated January 18, 1973; 

(b) Minutes of the Regular Council meeting (with the exception 
of the 'In Camera' portion), dated January 23, 1973; 

(c) Minutes of the Special Council meeting (Public Hearing) , 
dated January 23, 1973; 

(d) Minutes of the Recessed Council meeting (from January 23, 
1973), dated January 30, 1973. 

- CARRIED 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Pendakur, 

THAT the Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED 

UNFINISHED BUSINESS 

It was agreed to defer the following matters pending the hearing 
of delegations later this day: 

(a) Motor Homes Sales: 8155 Granville Street 

(b) Rezoning: E/S Clarendon Street (4718 Clarendon St.) 

(c) Rezoning: N/S 2300 block West 10th Avenue 

(d) West End Guidelines and Development Permit #60788 

(1716 Pendrell Street) 
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COMMUNICATIONS OR PETITIONS 

1. Civic Chaplain: 

Quarter oommencing April 1, 1973 

MOVED by Aid. Bowers, 

THAT, pursuant to recommendation of the Mayor, the Reverend 
D.L. Campbell, Pastor of Holy Name Parish be appointed Civic Chaplain 
for the quarter commencing April 1, 1973. 


' CARRIED 


2. Minor Hockey at PNE 


A communication was noted from the PNE Minor Hockey Association 
asking an opportunity to appear before the Council to discuss 
certain problems being encountered with PNE policy insofar as 
use of the Forum for minor hockey is concerned. 

MOVED by Aid, Rankin, 

THAT the delegation be heard as requested and at that time a 
representative of the PNE be requested also to be present. 

- CARRIED 

3. Proposed Licensing of Sidewalk Cafes 
and Entertainment in Beer Parlours 

A letter was received from the Corresponding Secretary of 
the Woman's Christian Temperance Union asking an opportunity to 
appear before Council on proposal to license sidewalk cafes and 
extend entertainment in beer parlours. A further letter from 
Mr. Hugh M. Rae respecting local beer parlour outlets also was 
noted . 

The Mayor recommended that an evening session of Council on a 
regular Tuesday be set aside to hear public representations on this 
subject from those interested, in order that the Council may assess 
public opinions on this matter and formulate recommendations for 
presentation to the appropriate Provincial authority, which it is 
understood, will be set up by the Legislature at the present session. 
The Mayor felt such meeting should be held at an appropriate 
location outside of the City Hall. 

MOVED by Aid. Marzari, 

THAT the aforementioned proposal of the Mayor be approved. 

- CARRIED 


AMENDED 

SEE fAGzJl^ 


(Aldermen Hardwick, Massey and Pendakur are 
recorded in the negative) 

4. Bicycle Infractions: Criminal Records 
for Juveniles 

The Corporation of the City of North Vancouver submitted the 
following communication: 

"The City Council on January 22nd, 1973, adopted a resolution to 
petition the Attorney General 's Department to amend the law 
dealing with juveniles, in such a manner so as to permit bicycle 
violation enforcement without the juvenile incurring a criminal 
record, as at the present time juveniles can only be dealt with 
under the Juvenile Delinquent Act. 

Council has requested that your Municipality support them in 
this action". 

MOVED by Aid. Rankin, 

THAT the Vancouver City Council support this proposal of the 

City of North Vancouver. 

^ - CARRIED 
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A. Board of Administration 

GENERAL REPORT, February 2, 1973 

WORKS AND UTILITY MATTERS 

Local Improvements - Procedures (Clause 3 ) 

MOVED by Aid. Bowers, 

THAT the information in this clause be received; 

FURTHER THAT the present Local Improvement Procedures in respect 
of initiative projects be referred to the Standing Committee on 
Finance and Administration for study. In the meantime the City 
Engineer report on detail respecting the present procedures and 
reasons for them. 

- CARRIED 

Local Improvements - Initiative Principle 

Pavement and Curbs (Clause 4) 
Street Lighting (Clause 5) 

MOVED by Aid. Linnell, 

THAT Clauses 4 and 5 of this report, dealing with the above 
subject matters, be adopted. 

(def erred) 

MOVED by Aid. Bowers, 

THAT these two clauses be deferred for two weeks, with the 
exception of Schedule 61 referred to in Clause 5 and relating 
particularly to the Strathcona area. 

- CARRIED 

MOVED by Aid. Hardwick, 

THAT Schedule 61 of Clause 5 of this report, dealing with 
street lighting on the initiative in the Strathcona area, be 
approved . 

- CARRIED 

Balance of Works and Utility Matters 

MOVED by Aid. Hardwick, 

THAT Clauses 1, 2 and 6 to 9 inclusive of this report of the 
Board of Administration (Works and Utility matters), be adopted. 

- CARRIED 

SOCIAL SERVICE AND HEALTH MATTERS 

Tender: Funeral Services for 
Deceased Indigents 


MOVED by Aid. Hardwick, 

THAT this report of the Board of Administration (Social Service 
and Health matters), be adopted. 

- CARRIED 

BUILDING AND PLANNING MATTERS 

Strathcona ITehabili tuition Project: 
Legal Assistance (Clause 2) 


MOVED by Aid. Hardwick, 

THAT this clause be adopted. 

- CARRIED 


cent 'd . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Strathcona Rehabilitation Project: 
Legal Assistance (cont'd) 


MOVED by Aid. Pendakur, in amendment , 

THAT the following words be added to the motion of Alderman 
Hardwick : 

'such assistance to be limited to a maximum of $3,000' 

- LOST 

(The motion of Alderman Hardwick was put and carried) 


Development Permit Applications at Variance 
with West End Policy Guidelines (Clause 3) 

PART I Two Apartment Buildings: 2077 Nelson Street 
1816 Haro Street 


MOVED by Aid. Hardwick, 

THAT the Technical Planning Board be advised the Council 
approves the issuance of development permit application No. 60451 
for development at 2077 Nelson Street. _ LOST 

(The Mayor requested, and therefore, is recorded in the negative) 

(Mr. R.K. Baker, Barrister, appeared in support of the development 
permit) 


MOVED by Aid. Hardwick, 

THAT the Technical Planning Board be advised the Council 
approves the issuance of development permit application No. 60497 
for development at 1816 Haro Street. 

- LOST 

(The following requested, and therefore, are recorded 
in the negative: Aldermen Pendakur, Rankin, Gibson, 

and Massey, and Mayor Phillips) 

MOVED by Aid. Volrich, 

THAT the Technical Planning Board be requested not to issue 
the development permits Nos. 60451 and 60497, for development at 
2077 Nelson Street and 1816 Haro Street respectively. 

- CARRIED 

(Alderman Hardwick and Alderman Linnell requested, 
and are therefore, recorded in the negative) 

PART I I One Senior Citizens Apartment Building: 

1600 Nelson Street 


In this clause, reference is made to a development permit appli- 
cation by Wostsea Construction Ltd. for development at 1600 Nelson 
Street, of a senior citizens' apartment. Details in respect of the 
development arc noted in this clause pointing out a locked-in lot 
situation which would follow, and that the Technical Planning Board 
and Director of Planning and Civic Development recommend refusal 
since the development is not in compliance with the By-law section 
requiring each dwelling unit to have a minimum floor area of 400 
square feet, with the exception of the provision in Section 11 (8) 
of the By-law. In addition to a letter dated February 1, 1973, from 
Westsea Construction Ltd., a representative of the firm was permitted 
to speak in support of the application. 

MOVED by Aid. Harcourt, 

THAT this development permit application be referred back to 
the Technical Planning Board for processing in the normal manner. 


- CARRIED 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

Balance of Building and Planning Matters 

MOVED by Aid. Hardwick, 

THAT Clause 1 of this report of the Board of Administration 
(Building and Planning matters) , be adopted and Clause 4 received 
for information, 

- CARRIED 

LICENSES AND CLAIMS MATTERS 

Application for License for 
Soliciting for Charity 


It was agreed to defer this report pending the hearing of a 
delegation later this day, 

FIRE AND TRAFFIC MATTERS 

De Cosmos Village Fire Protection 

In respect of this clause and the request of the United Co- 
operative Housing Society 1972 that a $2,500 fee be waived in 
respect of a fire line service for the De Cosmos Village near 
49th Avenue and Boundary Road, it was, 

MOVED by Aid, Harcourt, 

THAT a grant of $2,500 be approved to the Society to cover 
the required service fee, 

- CARRIED BY THE 
REQUIRED MAJORITY 

FINANCE MATTERS 

Police and Provincial Court Parking (Clause 5) 

In the consideration of this clause, a letter was received from 
the Municipal and Regional Employees Union requesting an opportunity 
of discussing with the appropriate City officials the matter of 
employee parking at the new Provincial Courts building, 

MOVED by Aid, Hardwick, 

THAT this clause be adopted; 

FURTHER THAT the appropriate City officials study, for report, 
the cost of acquiring a site in the area for surface parking. 

- CARRIED 

MOVED by Aid. Harcourt, 

THAT the appropriate City officials report on the disposition 
of the present Coroner's Court Building site and present fire hall 
site at Gore Avenue and Cordova Street. 

- CARRIED 

MOVED by Aid. Linnell, 

THAT Clauses 1 to 4 and 6 and 7 of the report of the Board 
of Administration (Finance matters), be adopted. 

- CARRIED 


At this point a short recess was observed followed by an 'In Camera' 
meeting. The Council then recessed to reconvene at 7:30 P.M. in 
open session in the Council Chamber. 
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The Council, stil|. in Committee of the Wbole, reconvened at approxi- 
mately 7:40 p.m., February 6, 1973, in the Council Chamber, with 
the same personnel present. 


DELEGATIONS 

1. Soliciting for Charity - 

Application by Police Mutual 
Benevolent Association 


The Council considered Board of Administration report (Licenses 
and Claims Matters), dated February 2, 1973, with respect to the 
request of the Police Mutual Benevolent Association for a license 
to solicit for a charitable cause. The report sets out a history 
of the requirements for a license for such solicitations, and 
that the Council committee on the matter, having reviewed this 
application, referred it to Council for consideration. 

Mr. J. Hutchinson, barrister, appeared on behalf of the Police 
Mutual Benevolent Association, and submitted a brief in support of 
the application. 

MOVED by Alderman Bowers, 

THAT the application of the Police Mutual Benevolent Association, 
for a license to solicit for a charitable cause, be not approved. 

- CARRIED. 

2. Development Permit Application: 
Motor Homes Sales 
(8155 Granville Street) 


The Board of Administration report (Building and Planning 
Matters), dated January 12, 1973, fecommended that Development 
Permit Application #60510, to use a portion of the existing Gulf 
Oil Service Station at the south-west corner of 65th Avenue and 
Granville Street for the sale and display of motor homes, be refused 
in accordance with recommendations of the Technical Planning Board 
and the Vancouver City Planning Commission. 

Mr. G. Dallas, barrister, representing the Motor Homes Sales, 
appeared in support of the application. 

MOVED by Alderman Pendakur, 

THAT Clause 3 of the Board of Administration report (Building 
and Planning Matters), dated January 12, 1973, in regard to this 
matter, be adopted. 

- CARRIED. 

3. Rezoning: E/S Clarendon Street 
(4718 Clarendon Street) 


The Council noted the Board of Administration report (Building 
and Planning Matters), dated January 19, 1973, with regard to the 
application of Mr. D. V. Guenther for the rezoning of 4718 
Clarendon Street. 

The Board of Administration, in its report, recommended the 
application be refused, in accordance with the recommendations 
of the Technical Planning Board and the Vancouver City Planning 
Commission. 


(continued) 
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DELEGATIONS (continued) 

Rezoning: E/S Clarendon Street 
(4718 Clarendon Street) 
- continued 


Mr. A. B. MacQuarrie, barrister, representing Mr. Guenther, 
appeared in support of the rezoning application, or alternatively, 
that permission be granted to use the present building as a 
duplex . 

MOVED by Alderman Hardwick, 

THAT Clause 1 of the Board of Administration report (Building 
and Planning Matters), dated January 19, 1973, in connection with 
this matter, be adopted. 

- CARRIED. 

4. Rezoning: N/S 2300 Block 
West 10th Avenue 
(Mr. G. Gemmill) 


Council considered Board of Administration report (Building 
and Planning Matters), dated January 5, 1973, with respect to 
an application to rezone Lots 13 - 20 inclusive, on the N/S of 
the 2300 block West 10th Avenue. 

The Board of Administration, in its report, recommended the 
application be refused, in accordance with the recommendations of 
the Technical Planning Board and the Vancouver City Planning 
Commission. 

Mr. K. Brauner, barrister, representing Mr. Gemmill on 
behalf of property owners, appeared in support of the application, 
and filed a brief, dated February 6, 1973. 

MOVED by Alderman Rankin, 

THAT Clause 5 of the Board of Administration report (Building 
and Planning Matters), dated January 5, 1973, in respect of this 
matter, be adopted. 

- CARRIED. 

5. West End Guidelines and 

Development Permit #60788 
(1716 Pendrell Street) 

The Council considered Board of Administration report 
(Building and Planning Matters), dated January 5, 1973, in respect 
of Development Permit Application #60788, for the development of 
an apartment building at 1716 Pendrell Street. 

In the clause, reference is made to the new Zoning and 
Development By-law amendments in respect of the West End, and that 
the application is in conflict. 

Mr. Leon Glassman, representing Glassman Holdings Ltd. , 
appeared and presented a brief, dated February 6, 1973, in support 
of the application. 

MOVED by Alderman Pendakur, 

THAT the action of the Zoning Planner, in refusing this 
Development Permit, be approved. 


- CARRIED. 
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DELEGATIONS (continued) 

6. Grant Request: 

Canadian Youth Hostels Assoc. 
(Pacific Region) 


The Council had before it, for consideration. Clause 1 of 
the Report of the Standing Committee on Finance and Administration, 
dated January 25, 1973, recommending that the application of the 
Canadian Youth Hostels Association (Pacific Region) , for a grant 
of $20,000 in connection with the hostel, operating out of a 
National Defence Building at Jericho, be not approved. 

The Association submitted an amended grant proposal, dated 
January 30, 1973, for a grant of $10,000, on a matching basis with 
the Canadian Youth Hostels Association (Pacific Region). 

A representative of the organization appeared in support of 
the request. 

MOVED by Alderman Harcourt, 

THAT a grant of $10,000 be approved, on a matching basis, 
as proposed by the Association. 

- LOST. 


At this time, a short recess was observed, and the Council 
reconvened at approximately 9:15 p.m. and continued with the Agenda 
business . 


BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 

A. Board of Administration, 

GENERAL REPORT, February 2, 1973 
(continued) 


FINANCE MATTERS (continued) 

Interim Action on City Lands Pending 
Decisions by Council on Land Banking 
(Clause 8) 


In considering this clause, action was taken as follows: 

MOVED by Alderman Bowers, 

THAT sites 19 and 20, in the Champlain Heights area, be offered 
by bid for either sale or lease. 

- CARRIED. 

MOVED by Alderman Hardwick, 

THAT the Director of Finance, the Supervisor of Property and 
Insurance, and the Director of Planning, be instructed to meet 
with the Mayor and the Finance and Administration Committee, to 
review the specific property items mentioned in the report and whicTi items 
are in process, for the purpose of establishing action which should 
be taken in the interim period, on the understanding, however, the 
Committee will report, with recommendations, to the Council. 

- CARRIED. 

MOVED by Alderman Hardwick, 

THAT the action of the Director of Finance, whereby instructions 
have been issued to the Accounting Division to credit surplus proceeds 
fij'om property sales to a separate reserve, effective January 1, 1973, 
until Council establishes land banking policies and guidelines, and until 
the Council subsequently decides otherwise, be confirmed. 


- CARRIED. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 


GENERAL REPORT, February 2, 1973 
(continued) 


FINANCE MATTERS (continued) 

1973 Assessment Breakdown 
by Category of Property 
(Clause 9) 

In considering this clause, a memorandum was noted from Alderman 
Boweirs, dated February 2, 1973, submitting further assessment in- 
formation . 

MOVED by Alderman Bowers, 

TH^T Clause 9 of Board of Administration report (Finance 
Matters) be received for information. 

- CARRIED, 

B, PERSONNEL MATTERS, 
Supplementary Report 

MOVED by Alderman Hardwick, 

THAT the Board of Administration report (Personnel Matters, 
Supplementary Report), dated February 2, 1973, be adopted. 

- CARRIED. 

C. PROPERTY MATTERS 

Expropriation for Britannia 
Community Services Centre 
(Clause 6) 


In respect of this clause, the Supervisor of Property and 
Insurance submitted a memorandum, addressed to the Board of 
Administration under date of February 5, 1973, in further explana- 
tion. 

MOVED by Alderman Linnell, 

THAT Clause 6 of the Board of Administration report (Property 
Matters), dated February 2, 1973, be adopted. 

- CARRIED. 

Balance of Property Matters 

MOVED by Alderman Linnell, 

THAT Clauses 1 to 5 inclusive, and Clause 7 of the Board of 
Administration report (Property Matters), dated February 2, 1973, 
be adopted. 

- CARRIED. 

D. Report of Standing Committee 
on Civic Development 
- January 18, 1973 

MOVED by Alderman Hardwick, 

THAT Clauses 1 and 2 of the Report of the Standing Committee 
on Civic Development, dated January 18, 1973, be adopted; and 
Clauses 3 and 4 be received for information. 


- CARRIED. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 

E. Report of Standing Committee 
on Community Development 
-January 18, 1973 


MOVED by Alderman Volrich, 

THAT the report of the Standing Committee on Community Development, 
dated Januairy 18, 1973, be received, for information, after Clause 1 (c) 
re Governmental Kei'orm, is amended by changing the first resolution 
therein to read as follows: 

"RESOLVED that there be representatives invited to participate 
in these meetings re government and election reform from the 
School and Park Boards." 

- CARRIED, 

F. Report of Standing Committee 
on Social Services 
- January 25, 1973 


MOVED by Alderman Rankin, 

THAT the report of the Standing Committee on Social Services, 
dated January 25, 1973, be adopted. 

- CARRIED, 

G. Report of Standing Committee 
on Finance and Administration 
- January 25, 1973 


Private Hospitals - Court Case 
(Clause 2) 


MOVED by Alderman Bowers, 

THAT this clause be received for information; and that the 
Mayor communicate with the Minister of Rehabilitation and Social 
Improvement, requesting confirmation, in writing, re the government's 
position on the matter of the City's liability. 

- CARRIED, 

1973 - Subjects for Consideration 
(Clause 3) 


MOVED by Alderman Bowers, 

THAT this clause be received for information. 

- CARRIED, 

(For Council action re Clause 1, see page 8.) 

H. Report of Standing Committee 
on Civic Development 
- January 25, 1973 


MOVED by Alderman Hardwick, 

THAT Clause 1 of this report be adopted, and Clauses 2 and 
3 be received for information. 

- CARRIED, 


COMMITTEE OF THE WHOLE 

MOVED by Alderman Hardwick, 

THAT the Committee of the Whole rise and report. 

- CARRIED, 

MOVED by Alderman Hardwick, 
SECONDED by Alderman Linnell, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED, 
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BY-LAWS 

BY-LAW TO AMEND BY-LAW NO. 3575, 

BEING THE ZONING AND DEVELOPMENT BY-LAW 

(N/S East 33rd Ave., west of Knight Street) 


MOVED by Alderman Hardwick, 
SECONDED by Alderman Rankin, 

THAT leave be given to introduce a By-law to amend By-law 
No. 3575, being the Zoning and Development By-law, and the By-law 
be read a first time. 

- CARRIED. 

MOVED by Alderman Hardwick, 
SECONDED by Alderman Rankin, 

THAT the By-law be read a second time. 


- CARRIED. 


MOVED by Alderman Hardwick, 
SECONDED by Alderman Rankin, 

THAT Council do resolve itself into Committee of the Whole 
to consider and report on the By-law, His Worship the 
Mayor in the Chair. 

- carriedT 


MOVED by Alderman Hardwick, 

THAT the Committee of the Whole rise and report, 


- CARRIED, 


The Committee then rose and reported the By-law complete. 

MOVED by Alderman Hardwick, 
SECONDED by Alderman Rankin, 

THAT the report of the Committee of the Whole be adopted. 


- CARRIED. 


MOVED by Alderman Hardwick, 
SECONDED by Alderman Rankin, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 


- CARRIED. 


(The By-law received three readings.) 


BY-LAW TO AMEND BY-LAW NO. 3334, BEING 
THE SUBDIVISION CONTROL BY-LAW (Lot Sizes 
in the New RM-4A and C-2A District Schedules) 

MOVED by Alderman Massey, 
SECONDED by Alderman Hardwick, 

THAT leave be given to introduce a By-law to amend By-law 
No. 3334, being the Subdivision Control By-law, and the By-law 
be read a first time. 

- CARRIED, 
(continued) 
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BY-LAWS (cont'd ) 

BY-LAW TO AMEND BY-LAW NO. 3334, BEING 
THE SUBDIVISION CONTROL BY-LAW (Lot Sizes 
in the new RM-4A and C-2A Dis trict Schedules 
(continued) 


MOVED by Alderman Massey, 
SECONDED by Alderman Hardwick, 

THAT the By-law be read a second time. 

- CARRIED. 

MOVED by Alderman Massey, 
SECONDED by Alderman Hardwick, 

THAT Council do resolve itself into Committee of the Whole 
to consider and report on the By-law, His Worship the 
Mayor in the Chair. 

- CARRIED. 

MOVED by Alderman Massey, 

THAT the Committee of the Whole rise and report. 

- CARRIED. 

The Committee then rose and reported the By-law complete. 

MOVED by Alderman Massey, 
SECONDED by Alderman Hardwick, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED. 

MOVED by Alderman Massey, 
SECONDED by Alderman Hardwick, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED. 

(The By-law received three readings.) 


MOTIONS 

A. Expropriation of Property: 

1112 Cotton Drive, 1120 Cotton Drive, 
1618 Napier St., 1643 William Street 
and 1641 William Street 


MOVED by Alderman Gibson, 
SECONDED bj Alderman Marzari, 

THAT, WHEREAS the City of Vancouver desires to acquire all 
those certain parcels or tracts of land and premises situate in 
the City of Vancouver, in the Province of British Columbia, more 
particularly known and described as follows: 


(continued) 


21 


Regular Council, February 6, 1973 

MOTIONS (continued) 

Expropriation of Property 
( continued) 


13 


Parcel B (Reference Plan 822) of 
Lots 1 and 2, Block 38, 
District Lot 264A, Plans 717 
and 1771 

Parcel C (Reference Plan 822) of 
Lots 1 and 2, Block 38, 
District Lot 264A, Plans 717 
and 1771 

Lot 4, Block 38, District Lot 
264A, Plans 717 and 1771 

Lot 17, Block 38, District Lot 
264A, Plans 717 and 1771 

Lot 18, Block 38, District Lot 
264A, Plans 717 and 1771 


1112 Cotton Drive 


1120 Cotton Drive 


1618 Napier Street 


1643 William Street 


1641 William Street 


pursuant to its powers under section 204 (j) (viii) of the "Van- 
couver Charter", Statutes of British Columbia 1953, Chapter 55, 
and amendments thereto; 

AND WHEREAS the City of Vancouver has failed to come 
to an agreement with the owners of the real property aforesaid 
as to the terms of acquisition thereof; 

THEREFORE BE IT RESOLVED that the real property afore- 
said be, and the same is, hereby expropriated by the City of 
Vancouver. 

- CARRIED. 


1 . Third Crossing: Burrard Inlet 

On January 16, 1973, notice was given on a motion re Third 
Crossing: Burrard Inlet, submitted this day for action, ^ 
having been changed by permission of Council and now reads as 
follows : 

MOVED by Alderman Pendakur, 

SECONDED this day by Alderman Harcourt , 

THAT the following resolution of the City Council of December 21 
1971, be rescinded, and the Provincial and Federal governments, and 
other concerned parties, be so advised. 

- CARRIED^ 

*TIiAT WHEREAS it In roportod tlint roprosontnti von of tho 
Focloral nnd Provincial Govornmonts nro prepared to commence 
the Third CrossinR of Burrard Inlet immediately; ' — 

AND WlllTlU^S tlio Swan Wooster/C .D.A . report dated July, 1970, 
estimatou tho cost of making provision for tho distributor 
from tho Crossing in Vancouver to bo $3.2 Million for tho 
first stage; 


(continued) 
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MOTIONS (cont'd) 

Third Crossing: Burrard Inlet 
(continued) 


TIfEREFORE BE IT RESOLVED that tho City of Vancouver advise 
tho Federal Government, the Provincial Governmont and the 
North Shore municipalities that Vancouver is prepared to 
partlclpnto in tho cost-nharing for the proposed Third 
Crossing of Durrard Inlet on tho basis of tho formula 
suftgnsied in tho report of Swan Woostor/C.D. A. dated July, 
197U, on the undorstandinft that tho City of Vancouver's 
contribution in tho first stn^o will bo limited to provisfsion 
for the distributor function at the North end of the Tlujrlow 
.tunnel, but not tho construction of such distributor.' 


2. Christ Church Cathedral: 
Historic Site 


On January 23, 1973, notice was given on a motion re Christ 
Church Cathedral, submitted this day for action, having 
been changed by permission of Council and now reads as follows: 

MOVED by Alderman Gibson, 

SECONDED this day by Alderman Rankin, 

THAT City Council request the Provincial Government to designate 
Christ Church Cathedral as an historic site, under the Archeo logical 
Historic Sites Protection Act. 

- CARRIED. 

(Alderman Massey requested, and therefore was recorded as voting 
in the negative.) 

Before dealing with this motion, the Council noted a communica- 
tion from Christ Church Cathedral, asking the motion not be proceeded 
with until the church development application has been reviewed by 
the Council. 

3. Library Board: 
Hours of Operation 

On January 23rd, notice was given on the following motion: 

MOVED by Alderman Gibson, 

SECONDED this day by Alderman Linnell, 

THAT Council request the Library Board to consider the 
possibility of operating its libraries seven days per week. 

- CARRIED. 

4 , Membership: Board of Police Commissioners 

On January 23rd, notice was given on the following motion: 

MOVED by Alderman Volrich, 

SECONDED this day by Alderman Harcourt: 

THAT the Corporation Counsel be instructed to apply at tho 
forthcoming legislative session for an amandmont to the Vancouver 
Charter to incroaso tho membership of tho Board of Police 
Commissioners from four (4) to seven (7) , and to provide for the 
appointments to bo made by the Lieutenant-Governor in Council 
after consultation with City Council, to provide for each 
appointment to be for a three-year term with two to be appointed 
annually (subsequent to tho expiration of the current appoint- 
ments) , to provide for payment of an annual sum on account of 
remuneration and expenses, and to report back with details of 
the proposed form of legislation. 

- CARRIED 


mi 
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MOTIONS (cont'd) 

Membership: Board of Police Commissioners 
(continued) 

MOVED by Alderman Rankin, in amendment , 

THAT the motion of Alderman Volrich and Alderman Harcourt 
be amended to provide for an increase in the membership of the 
Board of Police Commissioners from four to five, by the 
appointment of one alderman, and the other terms of the motion 
be varied accordingly. 

- LOST. 

(The motion of Alderman Volrich and Alderman Harcourt was put 
and CARRIED . ) 

The following requested and, therefore, are recorded as voting 
in the negative , on the motion of Alderman Volrich: 

Alderman Pendakur 
Alderman Rankin 
Alderman Hardwick 
Alderman Linnell . 

5 . Delegations and Time Limitation 

At the recessed Council meeting on January 30, notice was 
called on a motion re Delegations and Time Limitation, 
submitted this day for action, having been changed by permission 
of Council and now reads as follows: 

MOVED by Alderman Hardwick, 
SECONDED by Alderman Massey, 

THAT the opening presentation by a delegation be confined to 
five minutes, except with specific permission by a majority of 
Council, and delegations be so notified by the City Clerk when 
delegations are scheduled. 

- LOST. 

NOTICE OF MOTION 

The following Notices of Motion were submitted, and recognize 
by the Chair : 

1 , Pacific National Exhibition 

MOVED by Alderman Rankin, 

THAT WHEREAS the P.N.E. is presently operating under a 
thirty-five year lease with the City of Vancouver; 

AND WHEREAS the P.N.E. has been incorporated under an Act 
of the Provincial Legislature; 

AND WHEREAS the present structure of the P.N.E. has made it 
completely unresponsive to political direction or control from the 
elected officials of the City of Vancouver; 

THEREFORE BE IT RESOLVED THAT the City of Vancouver request 
the Provincial Government rescind the Statute under which the 
P.N.E. was incorporated and return the control of the P.N.E. to 
the City of Vancouver. 


(Notice) 
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NOTICE OF MOTION (continued) 


2 . Day Care Facilities 

MOVED by Alderman Rankin, 

THAT WHEREAS there is a crisis in the Day Care Centres in the 
City of Vancouver; 

AND WHEREAS the City of Vancouver has been declared the 
Licensing inspection agency for the day care centres which was 
approved by City Council in October 1972; 

AND WHEREAS there is not yet a staff operating in the field 
of Day Care Centres and only interim permits are being granted; 

THEREFORE BE IT RESOLVED: 

1. that the Council of the City of Vancouver direct the Department 
of Permits and Licenses to implement fully the supervision of 
day care centres not later than March 1, 1973; 

2 . that the Council of the City of Vancouver co-operate in every 
way with the Provincial Government in making available 
suitable structures, i.e. houses, etc., for day care centres; 

3 . that the Council of the City of Vancouver urge the Provincial 
Government to make available day care facilities for all 
children regardless of age, where there is a necessity for 
the parents to require this service, since 

a) at the present time the 1 to 3 year olds are not 
supplied any day care facilities, and 

b) the day care centres are only available at certain 
hours and many parents who need the facilities are on 
shift work . 


(Notice ) 


ENQUIRIES AND OTHER MATTERS 


Alderman Harcourt: 
Development Permit #60568, 
2696 West Broadway 


respect of Development Permit #60568, 
and additional uses to 2696 West 


advised of complaint received in 


Broadway; it being the view that 


sufficient consultation with citizens 
in the area was not carried out. Par- 
ticularly, the complaint refers to the 
provision for surface parking in this 
residential area. 


The Mayor directed the matter to the 
Director of Planning and Civic Develop- 
ment for report. 


Alderman Harcourt: 
Acquisition of Property 
for Britannia Complex 


raised the matter of obtaining a report 
with respect to finding alternative 
accommodation for tenants and owners 
affected by the acquisition of property 
for the Britannia complex. However, 
he was advised that the subject matter 
should be presented to Council by way 
of a regular motion. 
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ENQUIRIES AND OTHER MATTERS (cont'd) 


Alderman Linnell: 
New Hudson Street 
Crossing and Rapid 
Transit Arrangements 


referred to the Council action of 
January 30, 1973, requesting the Council 
representatives on the Regional District 
to discuss, at the District level, the 
new Hudson Street Crossing in respect of 
its construction, to permit the carrying 
of rapid transit tubes. The alderman 
enquired of the status of the matter now, 
since she read a recent newspaper report 
which indicated some aldermen have raised 
the matter at the District level. 


The enquiry was answered by members of 
Council, it being indicated the subject 
required continued action with the 
District. 


Alderman Har court: 
Expropriation for New 
Airport Runway 


reported progress with regard to hearings 
re expropriation of property for the new 
airport runway, and of citizen action 
being taken in this regard. 


The alderman requested approval of a sum 
of money to make distribution of pertinent 
information available to the affected 
citizens, through the school students. 
It was, therefore, 

MOVED by Alderman Harcourt, 
SECONDED by Alderman Pendakur, 

THAT the Director of Social Planning be authorized 
to expend an amount of up to $100.00, in respect to the 
distribution of such information. 


(Notice) 


Notice was called and recognized by the Chair. 


NEW BUSINESS 

Land Acquisition Program 

The Minister of Municipal Affairs submitted a communication, 
dated February 1, 1973, which reads as follows: 


"We have launched a program of residential land acquisition. 

The immediate objective is to build housing as soon as 
possible. I want to stress that the type of housing we propose is 
what is best suited to the particular property and the community, 
consistent with Municipal plans. We intend to work closely with 
Municipal and Regional Government staff to achieve the objective 
of good quality housing. 

The acquisition program is of a dual nature, namely: 

(1) Land for immediate development and building; 

(2) Long term land banking. 


(continued) 
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NEW BUSINESS (cont'd) 

Land Acquisition Program 
(continued) 


I ask for your assistance by offering for sale, to the 
British Columbia Government, any suitable land including single 
lots which your Municipality now owns. It will be helpful, too, 
if you could suggest land not owned by the Municipality which you 
consider we should purchase - please keep in mind that we are 
bound by the recent restrictions with respect to farm land. 

In the immediate program, time is important - in order to 
use the available funds in the current budget, it is necessary 
that a commitment to purchase be made before the 31st of March, 1973." 


MOVED by Alderman Rankin, 
SECONDED by Alderman Bowers, 

THAT the Supervisor of Property and Insurance report to 
Council on suitable sites available, pursuant to the Minister's 
letter . 

- CARRIED, 


The Council adjourned at approximately 11:05 p.m, 


***** 


The foregoing are Minutes of the City Council meeting 
of February 6, 1973, adopted on February 13, 1973. 


MAYOR 



CITY CLERK 


BOARD OF ADMINISTRATION (WORKS) . . . 1 

February 2, 1973 


The following is a report of the Board of Administration: - 


WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 


RECOMMENDATIONS: 


1. Installation of Water Mains - 1972 Capital Budget 

"The 1972 Water Works Capital Budget included $102,000 set aside 
for servicing part of Areas E & F of Champlain Heights. This work 
will not be carried out within the 1972 Budget period because the Sub- 
division Design has not been finalized. 

There is a considerable amount of water main installation work 
to be done prior to 1973 paving. The following two projects fom part 
of this work. It is proposed that the funds appropriated for Champlain 
Heights be made available for 'Prior to Paving' Projects. 


Street or Avenue 

Hudson Street 
Selkirk Street 


Street or Avenue 

S.W. Marine Drive 
Birch Street 


WATER MAIN PROJECT 213 

From 

72nd Avenue 
71st Avenue 

WATER MAIN PROJECT 2U 

From 

Angus Drive 
y+th Avenue 


To 

73rd Avenue 
73rd Avenue 


To 

Adera Street 
15th Avenue 


The estimated cost for Project 213 and 2U is $20,000 and $38,000 
respectively. 

Part of Project 214 consists of replacing the old steel pipe under 
the C.P.R. track at Marine Drive and East Boulevard. An Agreement is required 
with the C.P.R. to lease the crossing. 

I therefore RECOMMEND that: 

(a) The funds appropriated for Champlain Heights in the amount 
of $102,000 be transferred from Accoiint Code 128/5301, 
•North Portion Areas E & F" to the 1972 Water Works Capital 
Budget, 'Short Notice Project Unallocated', Account Code 
128/7902. 

(b) Subject to approval of (a), water mains be installed on the 
above mentioned streets and that $20,000 for Project 213 and 
$38,000 for Project 214 be appropriated from Account No. 128/7902. 

(c) The Corporation Counsel be instructed to prepare and execute 
for the City all necessary agreements concerning the Marine 
Drive Crossing including permission from the Railway Transport 
Committee if required . 

(d) The Corporation Counsel cancel any existing agreement for the 
old main which is to be abandoned." 


Your Board RECOMMENDS that the foregoing be approved. 
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2. Winter Capital Projects Fund Applications 

"Subsequent to the report of the Standing Committee on Finance and 
Administration dated January 11th, 1973, and Council's approval thereof on 
January l6th, 1973, one additional proposal has been received from the Board 
of Parks and Public Recreation for the construction of an Auditorium and 
Administration building, Vandusen Botanical Gardens. This is a new project, 
not included in the Current Five-Year Plan. 


The proposed building, to be called 'Floral Hall', is intended to 
provide a meeting place and library for horticultural groups and headquarters 
building for the Botanical Garden's Association. Of an estimated total cost 
of $300,000, a private donation of $150,000 is anticipated. If the construction 
proceeds as planned, forgiveness under the Winter Capital Projects Fund will 
total approximately $110,000; leaving a net cost to the City of $4.0,000. 

The Director of Finance advises that the City's funds could be 
provided from the Supplementary Capital Budget. 


RECOMMENDATION 


On behalf of the Board of Parks and Public Recreation, the City 
Engineer RECOMMENDS that:- 

(a.) Council authorize the submission of the application for a 
$150,000 loan under the Winter Capital Projects Fund for 
the above project. 

(b.) The City Engineer or Deputy City Engineer be authorized to 
sign the contract with the Government of Canada for this 
project." 

(c.) Advance approval of $4-0,000 net City's share from the 1973 

Supplementary Capital Budget be given, subject to confirmation 
of the private donation and Senior Government approval." 


Your Board RECOMMENDS the foregoing recommendations of the City 
Engineer be adopted. 


INFORMATION : 


3. Local Improvements - Procedures 


The Deputy City Engineer reports as follows: 

"PURPOSE 

This is an information report to accompany the next report on 
'Local Improvements - Initiative Principle* , 


PROCEDURES 

1. Local Improvement projects are initiated under present regulations 
in two ways 

(a) ' By Petition '- where at least 2/3 of the registered owners, 

representing at least 50% of the assessed property value, 
file a petition with the City Clerk, asking that a certain 
project be constructed. 

A recommendation to Council is made by the City Engineer 
regarding the petitions. 

(b) ' Initiative Principle '- vrtiere the City Engineer recommends 

that Council initiate the project because of safety, high 
maintenance costs, etc. An 'Initiative' project can bo 
defeated if more than 50% of the affected property owners, 
representing more than 50% of the assessed value of the 
affected property, petition against the project. 


. . . .Cont 'd 


Board of Administration 


February 2, 1973 


(WORKS) 


Clause No. 3 Cont'd 

2. The reconmendations to Council, either on the 'Initiative Principle' 
or 'By Petition' are known as the ' First and Second Steps ' reports. 

Conceptually, the First Step Report, asks Council for approval in 
principal while the Second Step Report provides pertinent details 
of the projects, including the availability of funds. However, 
in practice the two reports are combined for more efficient handling 
by departments concerned, and by Council. 

3. After Council approves the First and Second Steps, the projects are 
advanced to a Court of Revision following notification to each 
property owner, by mail, of his assessed footage, estimated cost and 
time and date of the Court of Revision. 

4. On the appointed day. Council sits as a Court of Revision, hears any 
delegations, and subsequently determines finally vAiether or not to 
proceed with the projects." 

Your Board submits the above report of the Deputy City Engineer 
for Council INFORMATION. 


RECOMMENDATIONS ; 

4. Local Improvements - Initiative Principle 
Pavement and Curbs 


First Step ; 

The Deputy City Engineer reports as follows: 

"I consider it advisable to carry out projects for - 

- Pavement and Curbs (Local Residential) 

- Pavement and Curbs 

as shown on the attached schedule dated January 26, 1973, as Local 
Improvement s . 

The City's share of these improvements is available from the 
1972 Streets Capital Budget." 

Second Step ; 

The Director of Finance submits the following report on the 
financial arrangements: 

"In accordance with the provisions of the Local Improvement 
Procedure By-Law, I am submitting the Deputy City Engineer's report dated 
January 26, 1973. 

The estimated total cost of these improvements is $489,131.00, 
and the City's share of the cost is $265,536.00. 

I have to report that the necessary financial arrangements can 
be made to carry out this work." 

Your Board has decided that it is desirable to undertake the 
projects referred to and RECOMMENDS that:- 

1. The reports of the Deputy City Engineer and of the Director of Finance 
be adopted together with the details of the Second Step report on file 
in the City Clerk's Office. 


2. The City-owned parcels shown on the list attached to the detailed 
Second Step report for the Local Improvement projects be declared 
assessable. 
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5. Local Improvements - Initiative Principle 
Street Lighting 

First Step 

The City Engineer reports as follows: 

"I consider It advisable to carry out the Light Standard Projects and 
the Special Light Standard Projects shovm on the attached schedule dated 
January 26th, 1973, as local Improvements. 

Four Special Light Standard Projects (post-top type) are Included to 
replace the Inadequate and obsolete street lighting In the area bounded by 
Granville Street, 41st Avenue, Hudson Street and 49th Avenue. Requests have 
been received for Improved street lighting in this area. 

The size of each of the four projects in this area will limit the number 
of property owners affected by each project to approximately 50, as suggested 
at the January 11th, 1972, Council meeting. 

In advancing the four projects I propose to send each of the property 
owners the following :- 

(1) An information sheet describing the street lighting project, with an 
illustration of the type of street light proposed. There have been 
complaints about lack of information on similar projects in the past. 

(2) A notice of objection form. This form will simplify the procedure 
for registering objections. There have been complaints of the 
difficulty in petitioning against similar projects in the past. 

This procedure is similar to that approved by Council for previous 
Special Street Lighting Projects. 

The City's share of these local Improvements is available in the 1972 
Basic Capital Budget with the exception of $30,000 which will be Included 
in the 1973 Basic Capital Budget. 

Second Step 

The Director of Finance submits the following report on the financial 
arrangements: 

"In accordance with the provisions of the Local Improvement Procedure 
By-law, I am submitting the City Engineer's report, dated January 29th, 1973. 

The estimated total cost of this Improvement is $242,537 and the City's 
share of the cost is $117,323. 

Subject to Council's approval of the 1973 Basic Capital Budget, I have to 
report that the necessary financial arrangements can be made to carry out this 
work." 

Your Board has decided that it is desirable to undertake the projects 
referred to in the attached list and RECOMMEND that: 

1. The report of the City Engineer and Director of Finance be adopted. 


2. The City-owned parcels shown on the list attached to the detailed Second 
Step Report for this local Improvement project be declared assessable. 
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6 . Street Closure - 35th Avenue, Larch to Vine Streets 
The City Engineer reports as follows: 

"Mr. K. Shirley of 24.02 West 35th Avenue requests Council's 
permission to close 35th Avenue between Larch and Vine Streets so that 
he may turn a portion of the street (60 feet in front of his home) into 
an ice-skating rink for the children of this double block. This 
permission would have to be for unspecified time periods, since the ice 
rink could only be made at a time when the temperatures are forecast to 
be sub-freezing for three or four days. 

Mr, Shirley has submitted a petition from 15 of the 19 
residents of this double block indicating that they are in favour of the 
request. At this writing he has been unable to contact the other four 
residents. 

Under section 77 of the Street and Traffic By-law, Council 
may declare a street closed to permit sleighing or skating. Although no 
streets have been closed for the purpose of making skating rinks. Council 
has authorized the City Engineer to close a limited number of streets for 
sleighing, as and when snow conditions permit. 

The flooding of a street for skating has a number of implica- 
tions. Whereas sleigh hills are established on streets where snow 
conditions generally prohibit the movement of traffic, the flooding of 
an otherwise passable street in order to create an ice surface could set 
up a hazardous condition. It may be difficult to control the run-off of 
water so as to keep the remainder of the street, or in some cases adjacent 
streets, free fl-om ice, especially as the temperature warms up. 

Whereas street closures for other local events, such as street 
dances, are generally for a short period of a couple of hours up to one 
day in duration, a skating rink would require a closure for as long as a 
cold spell lasts, which could be a week or more in duration. This could 
result in a significant degree of inconvenience of local access for service 
vehicles and emergency vehicles, as well as the adjacent property owners. 

If on-street skating rinks were to become popular, then their 
spread throughout the City (as opposed to a limited number of sleigh hills) 
would cause administrative difficulties with respect to control and the 
placement of barricades, as well as local access, in other areas in the 
City. 

In the circumstances, it would seem that if outdoor skating 
rinks are to be provided in local neighbourhoods, they should be located 
off-street in locations such as school grounds or parks where adequate 
safety can be insured. 

In view of the foregoing, it is RECCMMENDED that Mr. Shirley's 
request that 35th Avenue be closed between Larch and Vine Streets for the 
purpose of creating an ice-skating rink be NOT APPROVED." 

Your Board RECOMMENDS the foregoing report of the City Engineer 

be adopted. 
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7. Provision of Sanitary Sewerage Facilities in the 
Area Bounded by the Existing Marine Drive, the 
Fraser River, Kerr Road and Boundary Road 

The City Engineer reports as follows: ' 

"This area is owned principally by the City, MacMillan Bloedel 
(south of the B.C. Hydro Railway tracks), and a small portion of private 
development on the south side of the existing Marine Drive. 

It is expected that in the next two to three years the City 
land will be sold for development as industrial sites. Prior to the sale 
of these sites, it will be necessary to provide them with storm and 
sanitary sewerage. The sanitary system will discharge to the Greater 
Vancouver Regional District's Trunk which now runs along the proposed 
Marine Drive alignment. As most of the land lies at an elevation below 
the hydraulic grade line of this trunk, it will be necessary to pump all 
the sanitary sewage into it. 

In order to comply with the requirements of the Pollution 
Control Board, MacMillan, Bloedel Limited are about to construct a sanitary 
sewage collection system within their plant. Their consulting engineers, 
Dayton and ICnight Limited, have recommended that it would be to the 
advantage of their client and the City to consolidate the pumping facilities 
for the MacMillan Bloedel property and the property to the north. Based on 
this recommendation, MacMillan Bloedel have offered to construct, at their 
cost, two pumping stations including the force main connecting them to the 
Greater Vancouver Regional District's trunk sewer, of a size, design and 
specification approved by the City of Vancouver to serve the entire area. 
After start-up and acceptance tests are completed to the City Engineer's 
satisfaction, the stations will be operated by MacMillan Bloedel for two 
years after which they would be conveyed to City ownership. Any sewage 
from City development would be discharged into the MacMillan Bloedel 
stations and pumped by them during this initial 2-year period. 

In refurn for supply and installation of these stations and force 
mains, the City of Vancouver would :- 

(1.) Maintain them during the initial 2 years. 
(2.) Provide sites for the stations. 

Estimated cost of the two stations and force mains is $65,000. 
Annual cost of operating the two stations would be approximately $4,000. 
However, only approximately $1,000 of this would be attributable to power 
consumption in pumping flow from the MacMillan Bloedel property and this 
power cost would be borne by MacMillan Bloedel during the initial 2-year 
period. The remaining $3,000 per year would be borne by the City. 

As the City will ultimately be obliged to construct and operate 
it's own pumping stations to serve the area north of the B.C. Hydro right- 
of-way, it is economically advantageous for the City to accept MacMillan 
Bloedel 's offer. 

It should be noted that a small portion of MacMillan Bloedel 
property lies on the Burnaby side of Boundary Road but it is normal City 
practice to accept minor interchanges with Burnaby where natural boundaries 
transend political ones. This does not affect the overall economics of 
the proposal. 


The City Engineer therefore RECOMMENDS the following:- 

(l.) The City to accept the two pumping stations and force mains 

when they have been satisfactorily completed and are operating 
to the satisfaction of the City Engineer and after the initial 
operating period of two years by MacMillan Bloedel. 


.Cont 'd 
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(2.) A suitable site be reserved on City property at the north-^west 
corner of Boundary Road and Kent Avenue north for one pumping 
station. The second site to be provided at the north-west 
corner of Kinross Street and Kent Avenue North (this site is 
presently leased by MacMillan Bloedel from the City but this 
location is mutually satisfactory). 

(3.) The City to permit MacMillan Bloedel Limited to construct and 
maintain private sewers along Kent Avenue South (currently 
leased from the City) from Kinross Road to Boundary Road, 
along Boundary Road from the Fraser River to the Greater 
Vancouver Regional District's trunk, and on Kinross Street 
from South Kent Street to the Greater Vancouver Regional 
District's trunk, all under a standard Encroachment Agreement. 
These sewers to become the property of the City in the event 
of MacMillan Bloedel subdividing or selling their property. 

(4.) All works which may ultimately be taken over by the City to 
be constructed to City approved specification under City 
inspection. 

(5.) The Corporation Counsel be authorized to draw up suitable 
agreements to cover the preceding items." 

Your Board RECOMMENDS the foregoing report of the City Engineer 

be adopted. 


8. Project 200 Investments Limited and 
Pedestrian Access to Granville Square 

The Corporation Counsel reports as follows: 

"By agreement dated as of September 1, 1970, made among the 
City, Project 200, Marathon Realty Company Limited (Marathon) 
and Canadian Pacific Limited (Canadian Pacific), the City 
granted Canadian Pacific an easement to enter on portions 
of Granville Street and Cordova Street (as shown on the plan 
accompanying the agreement) to provide pedestrian access to 
and egress from Canada Square (now called Granville Square). 
This public way has now been constructed. However, it has 
been determined that it is not constructed wholly within the 
boundaries of the easement granted for such purpose; that 
is, the structure encroaches on Cordova Street approximately 
two inches along the westerly side of the walkway where it 
crosses over Cordova Street. 

A draft amending agreement, together with a substitute plan 
showing the encroachment, prepared by the Solicitor for 
Project 200, was submitted to the City Engineer and I was 
advised by letter dated December 12, 1972, from the Deputy 
City Engineer that from the Engineering Department stand- 
point, the document and the plan are acceptable. 

Accordingly, the Solicitors for Project 200 have submitted 
the amending agreement prepared in final form for execution, 
wherein the City agrees to the encroachment and the sub- 
stitute plan. This document also provides for changing the 
name "Canada Square" to "Granville Square" wherever the words 
"Canada Square" appear in the original agreement. A copy of 
the agreement is on file in the City Clerk's office. 

. . . .Cont ' d 
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It is recommended that the agreement as submitted be approved 
and that the Mayor and City Clerk or Deputy City Clerk be 
authorized to execute the same and affix the City Seal thereto." 

Your Board RECOMMENDS the foregoing recommendation of the 
Corporation Counsel be approved. 


9. Office Accommodation for Transit Engineer - 
Engineering Department 

The City Engineer reports as follows: 

"On October 31, 1972 Council authorized an additional 
Professional Engineer in the Traffic Division of the Engineering 
Department for a continuing review of ways to improve the transit 
operations in Vancouver. The incumbent is to commence duties on 
February 1, 1973 and it is necessary to provide office accommodation 
as quickly as possible. 

The Assistant Director, Construction and Maintenance has 
estimated the cost of the renovations to be $1,400 and funds will 
be provided for this work in the 1973 Budget. 

It is recommended that the necessary renovations be 
carried out to provide this accommodation." 

Your Board RECOMMENDS the foregoing report of the City 
Engineer be adopted. 


FOR COUNCIL ACTION SEE PAfiE(S)....Z.£i:: 
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SOCIAL SERVICE AND HEALTH MATTERS 

RECOMMENDATION 

1. Tender No. 28-72-12: 

Funeral Services for Deceased Indigents 

The Purchasing Agent, Medical Health Officer, and Director of Welfare and Rehab- 
ilitation report as follows t 

"Tenders for the above were opened by the Board of Administration on Monday, 
January 15, 1973, and referred to the Purchasing Agent, Medical Health Officer 
and Director of Welfare and Rehabilitation for tabulation and report. 

Tenders were received from four (4) firms. The attached tabulation shows cost 
details, whereas the following summary merely names the bidders and estimates 
the total annual costs: 


Tenderer 

1, Glenhaven Memorial Chapel 

2, Vancouver Funeral Directors 

3, First Memorial Services Ltd, 

4, Forest Lawn Memorial Services 


Estimated Total Cost for 
a 12 Month Period 

$42,125,00 
$47,625,00 
$49,170.00 
$53,670,00 


We RECawaiEND acceptance of the low bid submitted by Glenhaven Memorial Chapel 
Ltd.y for a 12 month period commencing March 1, 1973, at an estimated annual 
cost of approximately $42,125,00," 

Your Board 

RECa.llENDS that the recommendationof the Purchasing Agent, Medical Health Officer, 
and Director of Welfare and Rehabilitation be approved. 


FOR COUNCIL ACTION SEE PA6c(S) 111 
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BUILDING AND PLANNING MATTERS 


RECOMMENDATIONS : 

1. Champlain Heights - Site #15 
Home for the Mentally Retarded 

The Director of Planning and Civic Development reports as follows: 

" BACKGROUND 

On November 17th, 1970, City Council resolved that Site #15 
(see Appendix A) be sold to the Vancouver Association for the 
Mentally Retarded at market price. 

In their presentation to City Council at that time, the 
Association noted that the buildings would be grouped as town- 
houses to conform to the spirit and context of the conditions 
of development established by Council for the site. Up to 
now, the Association has been arranging financing and getting 
the necessary Provincial Government approvals for the project. 
The Association's architect has produced sketch drawings which 
illustrate four separate buildings approximately 30' x 60', 
each of which contains nine to ten bedrooms. These buildings 
are Boarding Houses rather than townhouses (see sketch attached 
as Appendix B) . This type of dwelling unit could be designed 
to be compatible with the adjoining single family development. 
The attached sketch provides for low site coverage and con- 
siderable amount of natural trees. The proposed design however, 
should be completely re-examined with respect to setbacks, 
spacing of buildings, location of parking, etc. 

If Council wishes to accept the development of a home for 
Retarded Adults and Children on this site then it is recommended 
that Council instruct the Director of Planning and Civic 
Development to 

(1) make application to amend the Zoning and Development 
By-law to permit Boarding Houses for Retarded Adults 
and Children and refer such application direct to 
Public Hearing after report from the Vancouver City 
Planning Commission 

(2) amend the Conditions of Development for Site #15 as 
outlined in Appendix C to this report. " 

On January 12th, 1973, the Technical Planning Board endorsed the 
recommendations of the Director of Planning and Civic Development. 

Your Board RECOMMENDS that the report of the Director of Planning 
and Civic Development be approved. 


2 Strathcona Rehabilitation Project 
Legal Assistance 

The Director of Planning & Civic Development reports as follows: 

"The Strathcona Rehabilitation Project has now been operating for 
approxiinately 12 months and during this period 117 grant loans 
have been approved, 10 9 mortgages registered, 57 jobs started 
and 4 3 jobs completed. Despite some very jerious misgivings initially 
about the sort of contractual arrangements wliich might be made 
betvjeen the homeowners and their contractors , than};E to the 
vigilance and tact of the site office staff there have been no 
serious problems between homeov;ners and contractors. Recently, 
however, it has been necessary to intervene in two contracts 
because of v.'hat were considered to bo improiicr practices . The 
effect of this interventioii , which was for the benefit of the 
project, has been to place three individual homeowners in a 
position wl:ere they might conceivably be sued. 


• . . Con ' t 
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The Corporaticn Counsel advises that he is not in a position to 
offer assistance to these homeowners as he vjculd be if the City 
itself v;ere involved. V/hereas the contracts for these home improve- 
ments are betv;een the homeovrners and the conLractorc , nevcr'thcless 
the project has an interest in that the result of unfavourable 
litigation could be excessive grant loans. This is in addition, 
of course, to the matter of maintaining trust in the community and 
the general principles involved. 

The Provincial and Federal representatives on the Strathccna 
Rehabilitate on Committee have agreed to accept as a charge against 
the project, legal assistance for homeowners who might be unable 
to provide it for themselves, at the discretion of the Chairman, 
who will consult with other members of the comjnittee by phono 
before exercising this discretion. 

This matter h,as been discussed with the Stratlicona Reliability tion 
Committee, who concur in the recommendations , and the Corporation 
Counsel also agrees 


Yoiir Board RECO>iMENDS that the foregoing recommendation: 
of Planning 6 Civic Development be approved. 


Accordingly 
as a shared 
contingency 
Strathcona 
disputes be 
arising out 
fuiids for s 
Director of 
Strathcona 
Counse] . " 


, it is recommendf:d 

cost from the Stra 
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area where such ass 
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of Strathcona Reha 
uch assistance to b 
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that Council approve the provision, 
thcona Rehabilitation Conmittce 
istanco for hcmeovjners in tlie 
istance may be needed as a result of 
s and the contractors from work 
bilitation Committee grant loans, the 
e disbursed at the disci^ction of the 
evelopment, who is Cliairman of the 
ittee, on advice from the Corporation 


of the Director 


INFORMATION AND CONSIDERATION ; 

3. Development Permit Applications at Variance 
with West End Policy Guidelines 

The Director of Planning & Civic Development reports as follows: 
" BACKGROUND 

Council received a report on November 7, 1972 dealing with eight 
development permit applications which were received prior to the 
submission of the October 31 rezoning application but which were 
at variance with the West End Policy Guidelines. 

The resolution of City Council dated November 7, 1972 stated in 
part: 

'THAT, with the exception of Development Permit No. 59581 
referred to in the Board of Administration report, develop- 
ment permit applications which are not strictly and legally 
in accordance with the present by-law, be not approved and 
the applicants be directed to re-apply under the new West 
End Policy Guidelines. ' 

.... Cont ' d 
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I. Two apartment buildings 

A. Development Permit Application #60451 
2077 Nelson Street - RM-4 

Floor Space Ratio 3.442 
Height - 23 storeys 
Units (2 and 3 bedroom) - 59 
Site Area - 177.8' x 131' 

(23,300 sq. ft. approx.) 
Condominium Apartment Building 

B. Development Permit Application #60497 
1816 Haro Street - RM-4 

Floor Space Ratio 3.48 
Height - 21 storeys 
Units - 122 

Site Area - 231' x 131' 

(30,400 sq. ft. approx.) 

These two applications meet every requirement of the existing 
by-law. 

On design review the Design Panel considered that while these two 
designs met minimum design standards when considered as individual 
buildings, in the broad context and considering their particular 
locations they would adversely affect the amenity of the West End. 
The Panel felt that the proposed tower on Nelson would further add 
to the creation of a solid wall of buildings separating Stanley 
Park from the rest of the West End. Concerning the apartment for 
Haro Street, the Panel felt that this was a blatant case of 
meeting the proposed West End zoning changes deadline of October 31st 
by submitting identical plans, with no consideration to the location 
of the site. The area surrounding this proposed tower is of 
relatively low density at present, whereas the previously considered 
identical tower was located in a highly developed area. 

The Panel therefore recommended that the Technical Planning Board 
refuse these two designs in view of the fact that they would 
adversely affect the West End amenity in the broad context. 

The two applications in question meet every requirement of the 
existing By-law and it was the opinion of the Technical Planning 
Board that in view of Council's instructions, the Board had no 
option but to grant these permits. While being aware of the opinion 
of the Design Panel, the Technical Planning Board resolved that: 

'as these applications fulfill all the requirements of the 
resolution of Council under which we are acting, they be 
approved, but before the permits are issued Council be 
advised of this decision of the Technical Planning Board. ' 


II. One Senior Citizens' Apartment Building. 
Development Permit Application #60388 
1600 Nelson Street - RM-4 
Floor Space Ratio 3.5 
Height 25 storeys 

Units 277 
Site Area 264 ' x 131 ' 

(39,000 sq. ft. approx.) 


. Cent ' d 
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A. The 277 self-contained units would be comprised of 184 
bachelor units (317 sq. ft. to 408 sq. ft.) and 93 one 
bedroom units (all exceed 400 sq. ft.). 

It has been policy in the past to allow smaller unit sizes 
for developments for senior citizens. The senior citizens 
development in the City's own West End Community Centre/ 
Senior Citizens project has units as small as 290 sq. ft. 
(some members of the Technical Planning Board consider 
these smaller units tolerable but not desirable) . 

This Senior Citizens' development would be financed with a 
N.H.A. loan through Central Mortgage and Housing Corporation; 
it is for senior citizens; it is limited dividend with 
controlled rents, 20 to 30 dollars below market rent for 
a period of 15 years. 'Limited Dividend' does not mean 
that the proposed development is 'non profit'. 

Because of the November 7, 1972 resolution of City Council 
the Director of Planning and Civic Development recommended 
that the application be refused since the proposed 
development is not in compliance with Section 10 (15) (a) 
of the Zoning and Development By-law. The Section requires 
that 'each dwelling unit shall have a minimum floor area 
of 400 sp. ft. except as provided for in Section 11 (8) of 
this By-law. ' 

The Technical Planning Board resolved: 

'THAT the Application be reported to City Council that in 
accordance with Council's resolution of November 7, 1972 
the Technical Planning Board proposes to refuse this 
application but prior to doing so they wish Council to 
be aware of the points raised by the Board. ' 

B. Should the requested development proceed, a 65.5' x 66 ' 
lot at the south-west corner of Nelson and Cardero Streets, 
in separate ownership, would become a 'locked-in lot'. 

Following Council's previous instructions regarding 'locked- 
in lots', City officials would endeavour to resolve the 
problem of the 'locked-in lot'. Failing settlement to the 
acceptance of both parties, the matter would be referred to 
Council for consideration. 

Because of the recommendation of refusal by the Technical 
Planning Board, no action regarding the locked-in lot has 
yet been taken. 

Aside from the items mentioned in A (too small dwelling unit size) 
and B (a 'locked-in lot' situation), this proposed development would 
comply with the requirements of the Zoning and Development By-law. 

If City Council does not concur with the recommendation of the 
Technical Planning Board to refuse the Development Permit Application, 
it is suggested that the Development Permit Application be referred 
back to the Technical Planning Board for processing in the regular 
way . " 

Your Board submits the foregoing report of the Director of 
Planning and Civic Development for the INFORMATION and CONSIDERATION 
of Council. 

Council's attention is drawn to the attached correspondence from 
the two applicants and the owner of the 'locked-in lot'. Council may, 
j in light of the applicants' comments, defer for the hearing of 
I delegations on the matters as suggested. 
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INFORMATION 

4. Strathcona Rehabilitation Project: Purchase of Properties/ 
Superior Bakery 

The Director of Planning and Civic Development reports as follows: 

"Ini January, 1972, Council received a report on a possible appeal from 
Superior Bakery for an extension of a nonconforming use in the Strathcona 
area. This was coupled with a request for the Strathcona Rehabilitation 
Committee to recommend the purchase of sites occupied by nonconf omiing 
uses so that both the nonconforming use and the area could benefit by a 
move to an appropriately zoned area by the nonconforming use. 

It was recommended at that time that City Council establish the general 
policy that no urban renewal funds be allocated from the Strathcona 
Rehabilitation Project budget for the purchase of property, with the 
policy to be reviewed in December, 1972. 

As far as the Superior Bakery is concerned, a temporary appeal for 12 
months was allowed by the Board of Variance in December, 1972 to enable 
the Superior Bakery to find a site elsewhere or to allow for the site to 
be purchased as part of the Strathcona Rehabilitation Project. 

As far as the policy of reallocating funds is concerned, the Strathcona 
Rehabilitation Committee suggests that May, 1973 would be an appropriate 
time to review the budget for the Strathcona Rehabilitation Project and 
to recommend what reallocation of funds, if any, should be made. 

For the information of Council, the total amount of $5 million origin- 
ally available for the Strathcona Rehabilitation Project was divided 
$2 million for grant/loans to private property owners, $2 million for 
public works, $500,000 for administration and $500,000 contingency." 

Your Board submits the foregoing report of the Director of Planning 
and Civic Development for the INFORMATION of Council. 


FOR COUNCIL ACTION SEE PAfiE(S) ../f£.:i.fi 
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LICENSES AND CLAIMS MATTERS 

CONSIDERATION : 

1. Soliciting for Charity - Application by Police 
Mutual Benevolent Association 


The Corporation Counsel and the City License Inspector submit 
the following report: 

"Prior to August, 1972 the City did not attempt to regulate 
activities relating to soliciting for charity. The con- 
sequence was that anyone could solicit money for virtually 
any purpose, in any way, at any time, as often as they 
pleased and, in the absence of actual fraud, there was 
nothing unlawful being done= Furthermore, there was no 
way of ascertaining how much money was being collected in 
the City, by whom, and for what purposes. This situation 
gave rise to constant complaints by citizens in respect of 
the methods or objectives of the individuals or organiza- 
tions conducting the soliciting o 

In an effort to exercise some measure of control in this 
area. Council, on August 1, 1972, amended the License By-law 
to make it mandatory to have a City licence before conduct- 
ing any charitable solicitation. At the same time Council 
set up the Soliciting for Charity Committee- At its first 
meeting this Committee authorized the License Inspector to 
issue a licence directly when he is satisfied that the 
applicant is a bona fide charitable organization and that 
all, or substantially all, of the money collected will accrue 
to the Charity involved. 

Where the License Inspector has some doubt or reservations 
in respect of an application, it is referred to the Committee. 
If the Committee does not recommend issuance of the licence, 
it is refused, and the applicant may appeal to Council. 

From August to the end of 197 2 there were 3 licence appli- 
cations. 28 licences were issued and 2 refused. One was 
refused because of the nature of the organization which pro- 
posed to do the soliciting, and the other on the ground that 
80% of the amount -proposed to be collected would be spent on 
expenses and profit to the professional organization that 
intended to conduct the campaign. 

In 1973, 23 licences have been issued and one is pending. 

It is our opinion that the present system is reasonably 
effective and there is no doubt that the amount of com- 
plaints in this area has dropped appreciably. 

At a recent meeting of the Soliciting for Charity Committee 
it was decided to refer the Police Mutual Benevolent Associ- 
ation application to Council for consideration. 
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In sununary, the P.M.B.A., (as they have done for several 
years), intend to sponsor a circus « The organization of 
the campaign, selling of tickets, arranging the performance 
etc., will be done by Canadian Dominion Productions Ltd. 
Salesmen's commissions, management fees, and other expenses 
will account for 58% of the amount collected. The cost of 
the circus itself will be 17%. The amount to be given over 
to the P.M.B.A. will be 25% or $25,000, whichever is greater. 
This will then be turned over to the B. C. Kidney Foundation. 

The soliciting will be done by telephone and the estimated total 
amount of funds to be raised is $90,000. " 

Your Board submits the foregoing report of the Corporation Counsel 
and City License Inspector for Council's CONSIDERATION. 

DELEGATION appearing at 7:30 p.m. 


FOR COUNCIL kam see PAfiE(S) /.f.2^.~ 
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FIRE AND TRAFFIC MATTERS 


INFORMATION : 


1 . De Cosmos Village Fire Protection 


The City Engineer and Fire Chief report as follows: 

"The 'United Co-operative Housing Society 1972' submitted a brief 
to Council requesting that a fee of $2,500 for a fire line service be waived 
because of the expense involved with providing hydrant type private fire 
protection in the recently constructed De Cosmos Village near 49th Avenue and 
Boundary Road (see attached copy of their letter dated December 27, 1972). 

The following is a brief description of normal procedures for 
providing hydrant type private fire protection and the proceedings with 
respect to the 'Village'. 

De Cosmos plans, together with a development permit, were received 
and checked O.K. by the Water Design Branch of the Engineering Department on 
April 29, 1971. Procedure was to confirm that water supply was available on 
the street. 

Detailed plans of De Cosmos from which problems of fire protection 
could have been determined were received by the Department of Permits & Licenses 
at a later date. These were not forwarded and normally would not be forwarded 
to the Water Design Branch. 

There is a reference in the subject letter to 'water pressure 
condition along 49th Ave' . There is no lack of water for fire protection in 
the area. 

The $2,500 fee for the 8" service is 'at cost' in accordance with 
the Water Works By-law. 

By-laws of the City do not require developers to provide hydrants 
on their own property. 

However, developers or architects can recognize the problem and 
provide for hydrant type fire protection in the course of design. Sometimes 
they will seek the advice of the City Fire Warden. 

The Fire Warden, in most instances, receives plans of proposed develop- 
ments in sufficient detail to enable him to suggest additional fire protection 
and/or road access improvements if required. He did not receive detailed 
plans of the proposed De Cosmos Village. 

On October 16, 1972, Shirley C. Schmid, Secretary-Treasurer of the 
Housing Society, 'phoned the Fire Warden to express concern over the lack of 
private fire protection. The De Cosmos construction was almost complete at 
this date. 

On October 17, 1972, the Fire Warden contacted the Water Design 
Engineer and it was agreed that additional private hydrants were advisable 
within the De Cosmos area. 

On October 27, 1972, an 'on site' meeting was held between De Cosmos 
representatives, and Engineering and Fire Department representatives. Mr. 
Mackrow (one of the De Cosmos representatives) then wrote asking for the 
suggested location of the added fire line and hydrants. 
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On November 16, 1972, two of the marked-up plans which Mr. Mackrow 
enclosed were then returned together with a covering letter. (Copies of 
Mr. Mackrow' s letter and the Engineer's reply are attached) 

In summary therefore, it is to be noted that: 

1) The Fire Department can only suggest and not demand that fire 
hydrants be placed on private property. 

2) There is no intimation that the developers must provide on site 
fire protection. 

3) There is no lack of water for fire protection on 49th Avenue or 
Boundary Road in the vicinity of the 'Village'. 

4) The fee of $2,500 for the water service is in accordance with 
the Water Works By-law." 


Your Board submits the foregoing report of the City Engineer 
and Fire Chief for the INFORMATION of Council and notes that a 
copy of this report is being made available to Shirley C. Schmid 
on Friday, February 2, 1973. 


FOR COUNCIL ACT10I4 SEE PAC£(S) ...Z' 
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FINANCE MATTERS 


RECOMMENDATIONS 

1. Block 52 Parking Garage 

The City Engineer reports as follows: 

"By the terms of the lease agreement between the City and Pacific 
Centre Limited, the City must bear all costs for kiosks (or control 
stations) serving the parking facility. 

The Downtown Parking Corporation (D.P.C.) has been retained by 
the City to operate the Block 52 garage. The garage opened in 
October, 1971 and as a result of subsequent operating experience, the 
D.P.C. recommends that two emergency kiosks be added to ensure a 
satisfactory level of vehicle control at all times. These elements 
would be located at appropriate points along the vehicular entry ramps. 
It has been estimated that the inclusion of these two kiosks into the 
existing structure would cost $12,000. The D.P.C. 's recommendation 
has been reviewed departmentally and I concur with the proposal. 

It is therefore recommended that $12,000 be allocated from the 
Parking Meter Reserve Fund for the purpose of providing two emerqencv 
kiosks in the Block 52 parking garage." 

Your Board RECOMMENDS that the foregoing report of the City 
Engineer be adopted. 

2. Request for Funds for Temporary Help - Purchasing Agent's Office 

The Director of Finance reports as follows: 

"There is an immediate need for a temporary buyer position in the 
Purchasing Agent's Office to help clear up the backlog of work which 
has accumulated due to: 

(a) Civic Strike in 1972. 

(b) Certain special projects over and above the buyer's normal 
workload - (Indigent Burials, Lease and Operation of the 
proposed new Provincial Courts Cafeteria, etc.) 

(c) An exceptionally high number of absences due to illness 
coming at one of the busiest times for this division - 
year end. (In the past six weeks alone 30 man-days of 
the buyers' time (25%) have been lost because of illness, 
and one buyer is still away.) 

In addition to this backlog, the furniture replacement program was 
set back when the City's major office furniture contractor went out of 
business. Although a new contract has been awarded and new standards 
have been adopted, considerable work still remains in the selection 
and purchase of furniture within these standards, and this work must be 
completed within the various constructions and renovation time schedules 
that have been set for the City Hall, various Health Units, Welfare 
Units, the Provincial Courts Complex, etc. The Purchasing Division 
must also co-ordinate the various moving jobs which result from the 
foregoing. 

I am recommending that funds be provided for a temporary buyer 
for a 4-month period to April 30th, and that a further review and 
report be made at that time if it develops that further assistance is 
required . 


(cent ' d. . . ) 
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CLAUSE NO. 2 (continued) 
It is recommended: 

I. That a temporary buyer position be approved for the period 
February 16th, 1973 to June 15th, 1973. 

and 

II. The approximate cost amounting to $4,586.00, including fringe 
benefits, be approved in advance of the 1973 budget approval." 

Your Board RECOMMENDS that the recommendation of the Director of 
Finance be approved. 

3 . Queen Elizabeth Park Restaurant Lease 

The Corporation Counsel submits the following report: 

"In March of 1971 the Board of Parks and Public Recreation 
requested proposals for the operation of a restaurant and 
gift shop facilities at the Queen Elizabeth Park. A number 
of proposals were received and one of the proposals was 
accepted by the Park Board. The fact that the restaurant 
was to be leased was reported to City Council in a Board 
report dated December 17, 1971. On January 11, 1972 City 
Council approved the awarding of a contract for the con- 
struction of the restaurant. However, upon preparing the 
lease documents it was discovered that no formal Council 
approval for the awarding of the lease to the operator of 
the restaurant had been obtained. 

It is proposed to lease the restaurant and gift shop facil- 
ities to Three B's Enterprises Ltd. for a term of five years, 
renewable for a further five-year term at the option of the 
lessee. The lease is to be personally guaranteed by Mr. Helmut 
Bollman, the president of Three B's Enterprises Ltd. There 
will be a guaranteed annual rental of $30,295 and, in addition, 
an amount of 8.1% of gross sales in excess of $375,000 and 10% 
in excess of $500,000, with the condition that if the lessee 
exercises his option to renew, the rental will be renegotiated 
for the further five-year term. 

Since, if the lessee exercises the option to renew, a term in 
excess of five years will result. Council approval of the lease 
is required pursuant to section 490 of the Vancouver Charter. 

It is the lessee's intention, in order to secure his financial 
arrangements, to execute a Mortgage of Lease by way of Sub-lease 
to the Industrial Development Bank. It will be necessary for 
the City to consent to a sub-lease and execute the sub-lease 
document . 


Cont'd 
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I recommend that the Queen Elizabeth Park restaurant and gift 
shop be leased to Three B's Enterprises Ltd. on the following 
terms and conditions : 

(a) the term of the lease to be five years commencing 
February 1, 1973/ or upon completion of the restaurant 
with an annual rental as aforesaid; 

(b) that the lease be personally guaranteed by Helmut 
Bollman ; 

(c) the lessee have an option to renew the lease for 
a further term of five years with the rental to 
be renegotiated; 

(d) the lease documents to be satisfactory to the 
Superintendent of the Board of Parks and Public 
Recreation and the Corporation Counsel. 

I further recommend that the City consent to the lessee 
granting a Mortgage of Lease by way of Sub-lease to the 
Industrial Development Bank, the form of the sub-lease to 
be satisfactory to the Corporation Counsel. " 

Your Board RECOMMENDS the foregoing report of the Corporation 
Counsel be adopted. 

4 . City Savings Resulting from Federal Input to our Capital Programs 

Your Board has received the following report from the Director 
of Finance: 

"The Federal Employment Loan Programs have and will generate 
City capital borrowing authority (through the Federal contribution) 
not required to meet the City's original five year plan program. 
I.e. the savings In our capital program created by the Federal 
forgiveness on labour. 

These savings should be moved to a separate category (entitled 
'Subject to Varying') within the capital program borrowing authority 
where their allocation will be at Council's discretion, based on 
Council's priority judgments regarding additional capital projects 
submitted by Departments. 

This action would be similar to action talcen In the past when 
the City was able to replace borrowing authority with funds from the 
revenue budget. The "Subject to Varying" accumulation resulting from 
this past action now stands at approximately $2,600,000. 

Council Is undoubtedly aware that additional funds are needed from 
time to time after the original establishment of the five year plan. 
In some cases these funds can be provided from the supplementary capital 
budget. In other cases they require that the five year program be 
changed or Increased, e.g. in 1971 it was necessary to increase the planned 
borrowing for sewers and pollution control woric by approximately $7,000,000. 
This has a decided effect in increasing debt charges over the level 
originally contemplated in establishing the five year plan. During 1973 
it will be necessary to increase the sewers borrowing authority further 
because of the CNR-CIty agreement on False Creeic Flats. 


Cont'd. 
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CLAUSE NO. 4 (continued) 

With the additional needs that do arise or that Council may generate 
it is wise to maintain the maximum degree of flexibility for Council's 
decisions. 

I therefore recommend that the City's capital program savings 
generated by the Federal contribution to our capital programs be held 
in the category "Subject to Varying". 


Your Board RECOMMENDS that the above recommendation of the Director 
of Finance be approved. 


5 . Police and Provincial Court Parking 

The City Engineer reports as follows: 
"INTRODUCTION 

One hundred and ninety-two parking spaces are being constructed 
as part of the new Provincial Court complex at Main and Cordova Street. 
In the eastern portion of the site, 156 at-grade parking spaces are being 
provided; another 36 spaces are to be constructed under and integrated into 
the new Court building. The construction work associated with this overall 
development is scheduled to be completed by about October, 1973. 

According to the parking provision requirements as defined in 
Schedule *B* of the Zoning and Development By-law, a minimum of 155 parking 
spaces is required. 

This report outlines the parking provisions with respect to the 
Police Department and the Provincial Court and recommends a parking space 
allocation and operational system for the 192 space area. 

PARKING SPACE ALLOCATION 

As reported by the Board of Administration and approved by Council 
on January 26th, 1971, this new parking area is to serve essential staff, police 
vehicles and the public. 

Under present City policy, only employees at or above pay grade 37 
are entitled to special reserved parking. 

Over the past several years, a limited number of senior Court and 
Police Department employees below pay grade 37 have been provided parking 
spaces for various reasons. Strict implementation of the foregoing parking 
allocation policy of the City could create some difficulties for these 
particular employees who have had parking privileges in the past. It is 
suggested, therefore, that parking privileges be continued for these employees 
presently supplied with parking but who are below pay grade 37 until such time 
as they resign, retire or are promoted to pay grade 37- At such time, the 
person filling their position would not be allocated a parking space. 

Police vehicles and private automobiles ovmed by Judges, and Polico 
Department members attending Court during off-duty periods also genoruto 
parking demands. Presently the Judges have five exclusive on-street spaces 
and the police have fifteen exclusive on-street "Police Zone" spaces plus 20 
parking exemption permits granted by Council in 1970 for off-duty members 
attending Court. It is proposed to convert the five exclusive on-street 
Judges spaces and 15 police zone spaces to public use and locate space for 
these members off-street in the new 192 space parking facility. At the same 
time, it is also proposed to continue to make available to the Police Depart- 
ment the 20ai-street parking exemption permits. 


cont'd. 
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CLAUSE NO, 5 (continued) 

On the basis of the foregoing, the 36 underground parking spaces 
in the Provincial Court complex would conveniently meet the parking needs of 
the Judges, appropriate senior Prosecutors and the senior Court employees. 
Similarly, if 60 of the 156 parking spaces in the new lot were allocated to 
the Police Department, this number of spaces would accommodate the needs of 
the Police Department as determined by City policy. These 60 spaces would be 
available only to Police vehicles and senior graded police employees as 
defined herein. The remaining 96 parking lot spaces would be available to 
the general public on a pay basis. 

PARKING FACILITY OPERATION 

The 36 underground parking spaces would be assigned to certain 
Court employees at no charge. Because of the relatively remote location 
of these spaces and because the users of these spaces would not be charged 
for parking, no physical and manned controls are necessary, with the exception 
of a limited number of signs. 

Since this 36 space parking area is integrated in the overall 
Provincial Coiirt complex, it is appropriate that the maintenance and cleaning 
of it be carried out as part of the overall building maintenance program. 
The Provincial Court Administration office concurs with this suggested 
arrangement. 

The 156 parking lot spaces have been proposed to be available to 
the Police Department (60 spaces) on a no-charge basis and to visitors (96 
spaces) on a charge basis at prevailing rates. It was determined that Iho 
most suitable control system for this parking lot is parking meters for 
visitors coupled with sign control for the police parking space. 

To provide parking space for persons visiting the Court, and to 
discourage all-day and monthly parking, a review indicated that a parking 
meter time scale in two hour increments to a maximum of six hours would be 
appropriate. Furthermore, the proposed charge is 250 per two hours of 
parking. Therefore, a maximvim charge would be 750 and this allows a maximum 
of six hours parking. 

This 156 space parking lot is essentially an extension of the 
City's on-street system. As such, it is planned that the City would have 
complete administrative control over this area. As part of this arrangement, 
the Engineering Department would be responsible for the lot maintenance, and 
the Finance Department would carry out the parking meter collections. The 
Police Department would provide enforcement of the parking regulations in 
the lot. 

The Law Department has advised that in order to allow police 
enforcement it would be necessary to establish this parking lot as a street. 
It advised further that the Parking Meter By-law should be amended so that 
the proposed parking rates, which are different from those set forth in this 
existing By-law, can be used. 

It is proposed that funds required for purchase and installation 
of parking meters, and for other items such as signs, and annual maintenance 
costs, be appropriated from the Parking Meter Operating Expenditure Account. 
Furthermore, it is suggested that all revenue accurred from the parking meters 
be credited to the Parking Meter Revenue Account. The Finance Department 
agrees with this suggestion. 

RECOMMENDATIONS 

On the basis of the foregoing, it is recommended that: 

A. The parking privileges for those employees currently supplied with a 
parking space, but classified below pay grade 37, bo continued until 
such time as they resign, retire or are promoted to pay grade 37. At 
such time, the person filling their position not be allocated a parking 
space. 

cont'd. . 
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B. The 36 underground parking spaces , idiich are to be integrated into the 
new Provincial Court complex, be allocated to the Judges, appropriate 
senior Prosecutors and senior Court employees as defined herein. 

C. Sixty (60) of the planned surface lot parking spaces on the site of 
the new Provincial Court complex be allocated to the Police Department. 
These spaces would be available only to police vehicles and senior 
graded police employees as defined herein. The remaining 96 parking 
lot spaces be available to the general public on a charge basis. 

D. No control system be used for the 36 "underground spaces other than 
signing. Parking meters be used to control the 96 spaces for the general 
public in the open parking lot and signs be used to control the remaining 
60 spaces which would be allocated io the Police Department. 

E. The City be responsible for the overall administration of the 192 space 
parking facility. The 36 space garage area would be maintained in 
conjunction with the maintenance program for the new Provincial Court 
building. The Engineering Department would be responsible for the 
maintenance of the 156 space parking lot and the Finance Department 
would carry out the parking meter collections. The Police Department 
would be responsible for enforcement of the parking regulations in the 
156 space lot. 

F. The charge for public parking in the lot be 250 per each two hoiir 
period with a maximiun daily time limit of six hours and a maximum 
charge of 750. 

G. The parking lot be established as a street. 

H. The Law Department be asked to prepare the appropriate amendments to 
the Parking Meter By-law so that the above proposals can be implemented. 

I. The fxinds required for meter purchase and installation, signs and annual 
maintenance be appropriated from the Parking Meter Operating Expenditure 
Account. All revenue derived from the parking meters be credited to the 
Parking Meter Revenue Account. 

J« A copy of this Board of Administration report be forwarded to the Board 
of Police Commissioners for their information." 


lour Board RECOMMENDS that the foregoing report of the City 
Engineer be adopted. 


6. Replacement Equipment - Gestetner 466 and Base 

The Administrator, Provincial Court, Vancouver, reports as follows 

"The Gestetner 366 which has been in use at 312 Main Street 
since 1966 is past warranty and is in need of overhaul. The cost 
of this overhaul is estimated at $145.00, and there is no guarantee 
on parts not replaced. The machine is unable to be used and a 
machine has been provided on loan from Gestetner Ltd." 

The Purchasing Agent has recommended replacement in 1973. 
Estimates are as follows: 

Gestetner 466 & Base $1,435.00 
Less Trade-in -60.00 

$1,375.00 


Cont' d. . 
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It is recommended that the Administrator, Provincial Court, 
Vancouver, be authorized to purchase this equipment at an estimated 
net cost of $1,375.00 prior to approval of 1973 budget. 

Your Board RECOMMENDS the foregoing recommendation of the 
Administrator, Provincial Court, Vancouver, be adopted. 


7. New Position - Personnel Assistant, Employment Section, 

Employment & Training Division, Department of Personnel Services 

The Director of Personnel Services reports as follows: 

"On January 17, 1970 the Board of Administration approved a report 
dated October 1, 1969, from the Director of Personnel Services, 
recommending reclassification of one of two Personnel Assistant 
positions in the Employment Section, to Personnel Assistant II. 
This action was taken to strengthen the Recruiting and Interviewing 
functions . 


For the last two years, one Personnel Assistant only has worked at 
the front desk and this has resulted in problems of excessive 
workloads, delays, and declining services to the public requesting 
employment information and applying for positions. Since 1969, due 
to the economic situation, there has been a large increase in job 
searchers and applicants. Either by mail or by personal contact at 
the time of appearance in the Department, many more persons are 
being informed, advised and notified. Significantly more applications 
are received, registered, evaluated and otherwise acted upon than was 
the case prior to 1969. More basically qualified applicants are being 
tested and interviewed. 


The mounting workload of the Employment Section is demonstrated by 
certain data listed below:- 


Personnel Actions * 
Applications Received 
Applicants Tested 


1969 

1 , 864 
8, 862 
1,593 


1972 

1 , 84 3 
12,178 
1,900 


Increase 

37.4% 
19.3% 


* Personnel Actions include permanent and temporary 
appointments, transfers, promotions, demotions. 

For the last two years the single Personnel Assistant has been unable 
to provide urgently needed technical back-up to the three Personnel 
Officers I and II regardless of the nearly continuous assignment of 
the "Pool" Clerk Typist II and intermittent assignment for prolonged 
periods of the "Pool" Clerk Stenographer II to this Section in 1972. 
Such an extensive use of "Pool" employees by one Department is highly 
undesirable; other Departments cannot be given the service for which 
"Pool" positions were established originally. 


It is therefore recommended that one additional Personnel Assistant 
position in the Employment Section be established, to: 

(a) restore service to the public at an acceptable level by a 
technically competent employee; 

(b) provide sufficient technical assistance to three Personnel 
Officers I and II; and 

(c) re-activate clerical "Pool" services to City Departments. 


Cont'd 
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The duties assigned to this new Personnel Assistant position would 
be identical to those of the existing position, at Pay Grade 12 
($528-628) . 

This recommendation has been discussed with the Administrative Analyst 
and the Business Manager of the Municipal and Regional Employees' 
Union, both of whom are in agreement. 

The estimated recurring annual cost calculated at the final step in 
the applicable pay range at 1973 rates and including benefits of 
11% would be $8,227. This amount would be included in the 1973 
Departmental Budget." 

Summary of Recommendations 

Present Proposed Effective 
Incumbent Classi f ication Classification Date 

One NEW Position - Personnel Assistant When filled 

Pay Grade 12 
( $528-628) 

Your Board RECOMMENDS that the foregoing recommendation of 
the Director of Personnel Services be adopted. 


CONSIDERATION 

8. Interim Action on City Lands Pending Decisions by Council on 
Land Banking 


The Director of Finance and the Supervisor of Property and insurance report as 
fol lows :- 

"In his inaugural Address, the Mayor stated his desire to discontinue 
the present land sales program and to investigate the matter of establishment 
of a Land Bank. Such investigation may of necessity take some months before 
detailed policies and procedures can be established by Council. 

It is desirable that guidelines be established for the interim period in 
order that staff may continue to process offers to purchase which have been 
received as a result of past advertisements, or previous Council instructions. 

The Director of Finance and the Supervisor of Property and insurance consider 
that the following action would be effective in minimizing or eliminating 
the sale of those lands which might be important to the City in a Land Bank- 
ing program. 

These officials would, in effect, not process offers on: 

1. Large parcels or assembl ies. 

2. Downtown properties in particular. 

3. "Industrial Park" type property. 

k. Small holdings, including individual lots which might be 
judged to be in a critical area or related to other City 
properties or projects. 

The Director of Finance and the Supervisor of Property and insurance would 
exercise their judgment (having a general idea of the basic philosophies 
of Council on Land Banking) in forwarding to Council only those offers that 
do not appear to be in the above categories. 
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This wM 1 still permit your officials to continue to recommend to Council 
for sale: 

(a) Residential Single Family zoned lands, and certain miscellaneous 
Residential (Multiple) zoned lands. 

(b) Isolated lands of an Industrial ,mul t Iple dwelling, or commercial 
nature where the Director of Planning is prepared to release only 
for consolidation with the abutting site; where the abutting owner 
has a specific need of the City land for expansion; and where in 
our judgment such land sale would not conflict with the Land Bank 
concept . 

Council of course would still have the option of turning down any of these 
recommenda 1 1 ons . 

It should be noted that the City is still involved in the latter phases 
of assembling and marketing certain lands on behalf of the Redevelopment 
Partnership (Federal-Provincial-Municipal). In accordance with signed 
agreements, the City is obligated to sell these properties as opposed to 
possible land banking consideration. 

During the last two years, the disposal of lands in the City's Champlain 
Heights project has represented the bulk of City sales. This project has, 
as Council will be aware, been the subdivision, servicing and disposal of 
successive portions of the S/E Sector of the City, In accordance with an 
approved overall general plan of development. 

For information. Council will find attached a map of Champlain Heights. 
Most of Areas A, B and C, have been marketed. Of immediate concern, however, 
are the two major sites 19 and 20 in Area D. These sites are 6.8 acres and 
10 acres respectively and will shortly be ready for marketing in accordance 
with the resolution of Council of July l8th, 1972, as follows:- 

'That sites 19 and 20 be marketed for housing in approximately the 
$25,000 to $30,000 price range. The density of site 19 to be approximately 
10 units per net acre and site 20 to be approximately IS units 
per net acre. 

Both sites to be marketed through 'competetlve design and fixed price.' 

Areas E and F do not require any immediate decisions relating to land banking 
concepts as plans for development have not been determined by Council. 
The final disposal of this land, by sale or lease, is thus some time away. 

There are certain ongoing items, including offers on properties advertised 
last year in accordance with previous Council policy, which will need to be 
considered by Council in detail and these offers will be forwarded to Council 
very quickly. 

It is suggested that Council may wish to instruct the Director of Finance 
and the Supervisor of Property and Insurance to meet with the Mayor and 
the Finance and Administration Committee to review these specific property 
Items which are in process and establish the action which should be taken 
In the interim period. 

The Director of Finance has instructed the Accounting Office to credit the 
surplus proceeds from property sales, commencing January 1st, 1973, to a 
separate 'Reserve', — to be held until Council has the opportunity to 
establish the Land Banking policies and guidelines, thus the funds will not 
be available for the Capital Program Unless Council later decides otherwise. 

Your officials submit the above as a suggested Interim course of action on 
the sale of City land, for Council's consideration." 


Your Board submits the above report for Council CONSIDERATION. 
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INFORMATION 

9 . 19 7 3 Assessment Breakdown by Category of Property 

The Director of Finance has submitted the following report for 
Council's information. 

"The attached statistical sheet giving a breakdown of 1973 general 
purposes assessment data by category of property is not normally 
distributed to Council (though it is available) . However, because 
of expressed interest it is herewith submitted. If Council is 
desirous of receiving statistical reports of this kind then perhaps 
Council would so indicate and I will submit them as they arise. 

For taxation purposes, land plus 75% of improvements times the 
mill rate (to be set in late April) will equal the general tax. 
Because of the varying ratios of land to improvements, for each 
category, the percentages shown on the sheet do not indicate the 
proportion of the general tax load borne by each category. 

The following table shows the percentage of the general tax 
borne by each category, with 1972 shown for comparison purposes. 

1972 Percent 1973 Percent 

of General of General 

Category Tax Burden Tax Burden 


Vacant land 

1.5% 

1.6 

Residential 



Single family 

43.7 

43.2 

Duplex & equivalent 

2.6 

2.6 

Conversions 

2.3 

2.3 

Combined with commercial 

1.6 

1.6 

Miscellaneous 

.1 

.1 


50. 3 

49.8 

Apartments 

14.1 

13.8 

Business 



Commercial 

22.9 

24.1 

Industrial 

11.2 

10.7 

Business total 

34.1 

34.8 


TOTAL 100.0% 100.0%" 


Your Board submits the above report for the INFORMATION of 
Council . 


FOR COUNCIL ACTION SEE 9kil{S)./£^..J.:2^'. 
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PERSONNEL MATTERS 


SUPPLEMENTARY REPORT FEBRUARY 2, 1973 

RECOMMENDATIONS 

1. Group Life Insurance - Air Pollution Control Officers 

The Director of Personnel Services reports as follows: 

"In May of 1972, the five Air Pollution Control Officers then 
employed in the Department of Permits and Licenses resigned from the 
City and commenced employment with the Greater Vancouver Regional 
District. The names and City classification of these employees 
are as follows: 

Neune Classification 

J. Satterthwaite Air Pollution Control Officer II 

G. C. Anderson* Air Pollution Control Officer I 

A. A. Bodie Air Pollution Control Officer I 

A. W. Curran Air Pollution Control Officer I 

J. E. Urwin Air Pollution Control Officer I 

* Mr. Anderson has since resigned from the 
Regional District. 

The employee benefit program of the Regional District is by and 
large quite comparable to that of the City. By agreement of the 
Regional District, the employees were allowed to retain credit for 
their years of service with the City with respect to benefits when 
they changed their employment. For example, they were credited with 
the sick leave which they had accumulated with the City and in 
calculating their vacation entitlement, years of service with the 
City were taken into account. 


In one respect, however, the benefits are not comparable. The 
City Group Life Insurance Policy for Inside workers provides for an 
entitlement to a reduced insurance coverage of $1,000 when an 
employee retires on pension, the cost of which is borne equally 
between the City and all those employees covered by the Plan who have 
not retired. This is not a feature of the Regional District Group 
Life Plan. 


Since it is desirable that these individuals not be deprived 
of this benefit, I have made inquiries of our insurer, the Sun 
Life Assurance Company of Canada, as to what arrangement could be 
made. They have advised that the $1,000 retirement insurance 
could be provided under the aegis of the City's Group Life Plan if 
an appropriate amendment were made to the policy. The coverage 
would be granted on condition that the four employees continue their 
service with the Regional District until retirment age, and that the 
Regional District do not themselves grant a similar benefit to their 
staff in the meantime. If the employees were to die prior to 
retirment, there would be no coverage under the City plan. Any 
benefits to be provided in such circumstances would come from their 
present employer's group plan. 

This proposal will result in no immediate expense to the City. 
However, the likelihood of four claims could influence our experience 
under the Plan to the extent that premiums would be affected in the 
future. Such cost would be borne equally by the City and all its 
remaining employees covered by the Plan. 

I recommend that Council grant authority to amend the Group Life 
Insurance Policy to cover the four Air Pollution Control Officers for 
retirement insurance as discussed above, even though they are no 
longer employees of the City. This recommendation is made without 
prejudice and is not intended to set a precedent for the treatment of 


Cont ' d . . . 
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CLAUSE NO. 1 (continued) 

City employees who may in future resign in order to work for the 
Regional District or any other employer. 

This recommendation has been discussed with the Business Manager 
of the Municipal and Regional Employees' Union who is in agreement." 

Your Board RECOMMENDS that the above recommendation of the 
Director of Personnel Services be adopted. 


2 . Expenditure of Funds Prior to Budget Approval 

The Medical Health Officer reports as follows: 

"The City Analyst requests that funds be provided in advance of 
approval of the Health Department Budget for 1973 to allow two 
chemists, Mr. A. J. Beaton and Mr. M. W. Yip to attend the American 
Academy of Forensic Sciences Conferences being held in Las Vegas, 
Nevada, February 19 - 23, 1973 (inclusive). 

This conference is on the approved roster of conferences of the 
Health Department; however, the approval is limited to one representative, 
The reason for requesting the attendance of two representatives is 
that the program is divided into two separate sections. Forensic 
Sciences and Toxicology, and both sections are of vital concern to 
the City Laboratory in its work for the City and the Province. The 
Attorney-General concurs that the City and the Province will benefit 
by having both sections covered and has agreed in writing to reimburse 
the City for the added expenses^ other than salary, in sending the 
additional representative. 

A summary of expenses to attend the Conference follows: 

Beaton Yip Total 

Air Fare $ 175.00 $ 175.00 $ 350.00 

Hotel accommodation 52.00 65.00 117.00 

Per diem 60.00 75.00 135.00 

Registration 60.00 60.00 120.00 

Ground Transportation 20.00 20.00 40.00 

$ 367.00 $ 395.00 $ 762.00 

Recoverable from Attorney- -395.00 -395.00 

General 


Net expenses to City 

(exclusive of salary) $ 367.00 $ 367.00 

Funds have been included in the 1973 estimates of the Health 
Department - Conferences and Courses #6801/139 sufficient to cover 
Mr. Beaton's expenses. Mr. Yip's expenses of $395.00 will be recovered 
from the Attorney-General's Department. 

Mr. Beaton will require four days leave of absence with pay and 
Mr. Yip five days as he will be participating in an additional one day 
workshop on drugs, February 19, 19 73. 

Your Medical Health Officer recommends that 

(a) An advance of $367.00 be approved prior to approval of the Health 
Department Budget for 19 73 for Mr. A. J. Beaton. 

(b) An advance of $395.00 be approved for Mr. M. W. Yip subject to 
recovery in full from the Attorney-General's Department. 

(c) Four days leave of absence with pay for Mr. A. J. Beaton. 

(d) Five days leave of absence with pay for Mr. M. W. Yip." 


Your Board RECOMMENDS that the foregoing recommendations of the 
Medical Health Officer be approved. 
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3. Salary and Classification Review - Two New Permanent Part-time 
Positions, Income Operations Division, Board of Parks and 
Public Recreation 


The Director of Personnel Services reports as follows: 

"The Supervisor of Income Operations has requested two additional 
Iceman Janitors for Grandview Ice Rink. This facility is now 
operative for 24 hours per day, seven days per week for the period 
of mid September to mid April inclusive. 

The Administrative Analyst has reviewed this request and recommends 
that the additional positions be established due to the greater demand 
for ice time and that essential janitor work and making of fresh ice 
must be done in the small hours of the morning. He reports that the 
additional ice time produces additional fees. 

I have discussed the duties and responsibilities of the above-mentioned 
two positions with the Supervisor of Income Operations. 

The incumbents, in addition to performing normal janitorial and minor 
building maintenance functions, will operate ice-making and water 
filtration equipment. The work of these two positions will fall 
substantially within Class Specification No. 628, Iceman Janitor, 
Pay Grade 14 ($535-638), and I recommend that they be so classified 
effective when adopted. 

The estimated recurring annual cost of this proposal determined by the 
final step in the pay range at 1973 rates and including frinqo benefits 
will be $11,988 for a seven month period of mid September to mid April 
inclusive . 

The Comptroller of Accounts reports that the additional funds, 
estimated at $10,045 for 1973 (1973 rates), are available from Income 
Operations . 

This report has been discussed with the Superintendent of Parks and 
Public Recreation and the Business Manager' of the Municipal and 
Regional Employees' Union, both of whom concur herein." 

Summary of Recommendations 

Proposed 

Incumbent Classification Effective Date 

Two New Part-time Positions Iceman Janitor When adopted 

(mid September - mid April) P.G. 14 ($574-685) 


Your Board RECOMMENDS that the foregoing recommendation of the 
Administration Analyst and the Director of Personnel Services be adopted. 


FOR COUNCIL ACTION SEE PA€2(S) ..../££ 


Board of Administration, February 2, 1973 (PERSONNEL - 4) 

4. Interview Expenses for Mr. Ian Adam - Applicant - 

Competition P-8414 Civil Engineer I - Traffic and Transportation 
Division, Engineering Department. 

The Director of Personnel Services reports as follows: 

"The position of Civil Eagineer I (Transporbation Planning) v;as posted on 
December 11, 1972 and subsequently advertised in newspapers across Canada. 
After the iavestigation of nine applicants (eight from Qnta.rio, oiie from 
Alberta), Mr. Ian Adam of Ottavja, Ontario appears to be the most suitable 
applicant . 

Mr. Adam has a E.Sc. (Honors) in Civil Engineering from McKaster University, 
a M.Sc. in Engineering from Northviestern University \{±th an interdisciplinary 
specialization in Transportation, and three years e:;perience as a Senior 
Transport Analyst with the Itinistry of Transport, Cksvcrnment of Canada. 

Due to the difficulty previously encountered in obtadLniig eicperienced 
Transportation Planning Engineers and in view of Fjt. Adam's valuable 
related experience, it is requested that l-.r. Adam be invited to come to 
Vancouver for a personal interview and assessment . 

The total cost of bringing Mr. Adam to Vancouver for tvro days would be 
approxijrately $316.00: 

Transportation (Return from Ottawa) $256.00 
Hotel accomnodation (2) x $20.00 40.00 
Ground transportation 20.00 

$316.00 

The Coinptroller of Accounts advises that these monies would be available 
from, Appropriation No. 7090/959 'General Govei^nment - Fiisc.'" 


Your Board RECOMMENDS that the foregoing recommendation of the 
Administration Analyst and the Director of Personnel Services 
be adopted. 


FOR COUNCllI ACTION SEE PAfiE(S) /IL 



BOARD OF ADMINISTRATION 

PROPERTY MATTERS 

RECOMMENDATION FEBRUARY 2, 1973 

1. LEASE EXTENSION & RENTAL REVIEW- 

Situated: East Side of Western Street, 
Between Central & Southern Streets 

The Supervisor of Property and Insurance reports as follows :- 

" The City-owned properties Lots 2? & 28, Block A2, D. L. 2037, E/S 
Western Street, between Central & Southern Streets are leased through 
assignment to C. D. W. Steel Limited for a period of 20 years from 
January 1, 1958, at a land rental rate of $168.00 per month plus all 
taxes aa if levied. C. D. W. Steel Limited also lease Lots 20 - 2U, 
Block A2, D. L. 2037 for a period of 23 years and 6 months from 
July 1st, 1965 to Deconber 31st, 1988, this being a common expiry date 
[ for all leases of City land in this area bounded by Terminal, Industrial, 

Main and Station Streets. These leases are subject to a S-yr, Review Clause 

During the course of a rental review of Lots 27 & 28, the lessees requested 
that their lease be extended from Deceniber 31st, 1977 to December 31st, 1988 
Negotiations have now been finalized and, by letter dated January 2nd, 1973, 
C. D. W. Steel Limited have agreed to the following proposal: - 

(a) That the current lease be surrendered and a new lease entered 
into effective January 1st, 1973, at a rental of $290.00 per 
month plus all taxes as if levied. 

(b) The rental to be subject to review every five years and to be 
the market rental value of land and buildings. In the event 
of dispute, the matter to be referred to arbitration. 

(c) All buildings presently on Lota 27 & 28, or placed thereon 
during the ensuing period, ar« the property of the City. 

(d) Lessee to make all repairs except those of structural nature 
and to the roof. 

RECGMMENDATICN that the foregoing Recommendation be approved subject to 
the documents of surrender and a new lease being to the satisfaction of 
Corporation Counsel." 

lour Board 

RECOMMENDS that the foregoing Recommendation of the Supervisor of Property and 
Insurance be adopted. 

(Map attached for information) 

2. SENIOR CITIZENS' HOUSING PROJECT KITSILANO, 
1882 and 1890 West 2nd Avenue 

The Supervisor of Property and Insurance reports as follows :- 

"On December 19th, 1972 City Council, "In Camera", instructed 
the Supervisor of Property and Insurance to negotiate for the 
purchase of two sites for public housing for senior citizens 
in the Kitsilano area. 

The above property, legally described as Lots 3 & 4, Block 
227, D.L. 526 is required for this project and is part of 
a 125' site at the S/E corner of 2nd Avenue and Cypress 
Street. 

This property under common ownership consists of two adjoin- 
ing 25' X 120' lots, zoned RM-3, each improved with dwellings 
erected in 1910 which may be described as follows:- 
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Clause 2 Continued. . . 

1882 West 2nd Avenue ; 

These premises comprise a 1 3/4 storey and basement duplex 
with a main floor area of 610 sq. ft. Each self-contained 
living unit contains three rooms asid the owner, who resides 
at 1890 West 2nd Avenue, has both units currently rented. 
This dwelling has 7 plumbing fixtures, a patent shingle roof, 
siding exterior, a concrete foundation and heat is provided 
by an oil circulating heater. 

1890 West 2nd Avenue; 

These premises comprise all/3 storey and basement dwelling 
with a main floor area of 683 sq. ft. This structure has 5 
plumbing fixtures, a patent shingle roof, asbestos shake 
exterior, a concrete foundation aind is heated by a coal and 
wood furnace. 

The condition of both houses is poor and it is proposed that 
they be demolished when vacant. 

Following negotiations with the owners, they have agreed to 
sell for the sura of $45,000.00 as of February 15th, 1973 
subject to the owners* retaining rent-free possession until 
March 31st, 1973 but guaranteeing vacant possession of both 
properties by April 1st, 1973. 

The foregoing represents a fair and reasonable price for these 
properties. This transaction has been reviewed by Central 
Mortgage & Housing Corporation and the details thereof 
entered in their records. 

RECOMMENDED that the Supervisor of Property and Insurance be 
authorized to acquire these properties for the sum of 
$45,000o00 on the foregoing basis chargeable to Code #565/1005." 

Your Board 

RECCMMENDS that the foregoing recommendation of the Supervisor 
of Property and Insuraince be adopted. 

3. SENIOR CITIZENS' HOUSING PROJECT KITSILANO, 

1999 West 7th Avenue 

The Supervisor of Property and Insurance reports as follows :- 

"On December 19th, 1972 City Council, "In Camera" instructed 
the Supervisor of Property and Insurance to negotiate for the 
purchase of two sites for public housing for senior citizens 
in the Kitsilano area. The above property, legally described 
as Lot 20, Block 286, D.L. 526, is required for this project 
as part of a 150' site at the N/E corner of 7th Avenue and 
Maple Street. 

These premises comprise a 2^ storey frame dwelling, with a 
main floor area of 881 sq. ft. and full concrete basement, 
erected in 1900 on a corner site, 50' x 111.95', zoned RM-3. 
This revenue house contains 11 rooms converted into a three- 
room self-contained suite in the basement, a two-room suite 
for the owners and two housekeeping rooms on the main floor, 
two housekeeping rooms and a two-room suite on the upper 
floor. All units, except the two-room suite on the upper 
floor, are currently rented. 
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Clause 3 Continued... 

The dwelling has 15 plumbing fixtures, a patent shingle roof, 
imitation brick duroid shingle exterior, a concrete foundation 
and is heated by a gas-fired hot air furnace. Condition of 
this improvement is fair for age and type. It is proposed to 
demolish this house when vacant. 

Following negotiations with the owners, they have agreed to 
sell for the sum of $50,000.00 as of February 15th, 1973, 
subject to the owners' retaining rent-free possession until 
March 31st, 1973. If the property is not required for this 
project at that time, the owners reserve the right to rent 
back these premises commencing April 1st, 1973 at $150.00 per 
month. 

The foregoing represents a fair ajid reasonable price for this 
property. This trainsaction has been reviewed by Central Mortgage 
& Housing Corporation and the details thereof entered in their 
records . 

RECOIMENDED that the Supervisor of Property and Insurance be 
authorized to acquire this property for the sum of $50,000.00 
on the foregoing basis, chargeable to Code #565/1006." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of 
Property amd Insuraince be adopted. 

i|. ACQUISITION FOR BRITANNIA COMMUNITY SERVICES 
CENTRE SITE - 1011 Woodland Drive 


The Supervisor of Property and Insurance reports as follows :- 

" 1011 Woodland Drive legally described as Lot 2, Block 26, 
D.L. 264A is required for the Britannia Community Services 
Centre. This project is to be developed as an Urban Renewal 
Scheme under Section 24 of the National Housing Act. 

These premises comprise a 2% storey frame dwelling with a 
main floor area of approximately 872 sq. ft., erected in 
1909 on a site 33' x 93.5', zoned RM-3. This dwelling contains 
3 rooms on the main floor, 4 rooms on the second floor and 
2 rooms on the third floor. The upper floors were previously 
rented but are now vacaoit, the owner occupies the main floor. 
This building contains 9 plumbing fixtures, has a patent shingle 
roof, stucco exterior, a concrete foundation, and is heated 
with a gas-fired hot air furnace. The condition of this 
dwelling is good for age amd type. 

Following negotiations, the owners have agreed to sell for 
the sum of $28,000.00 as of January 31st, 1973, subject to 
the owners retaining rent-free possession to February 28th, 
1973. This price is a fair and reasonable value for this 
property aoid has been approved by Central Mortgage & Housing 
Corporation. It is proposed to demolish this dwelling when 
vacant . 

RECOMMENDED that the Supervisor of Property and Insurance be 
authorized to acquire this property for the sum of $28,000.00 
on the foregoing basis, chargeable to Code #5830/4L>7," 

Your iioard 


RECOMMENDS the foregoing recommendation of the Supervisor of 
Property and Insuriince be adopted. 
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5. LEASE OF A PORTION OP 

1581 - 1585 West L|.th Avenue 

Lots 33 - 36, Block 2k0, D.L. 526 

The Supervisor of Property and Insuraince reports as follows :- 

"In 1952 the City purchased the premises known as 1581-85 
West 4th Avenue in connection with the construction of the 
Granville Street Bridge. The site is reserved from sale 
and contains a 2 storey building held under varying leases 
since that time. 

City Council on February Istj 1972, approved a lease of the 
lower floor of 1581 - 1585 West 4th Avenue to Nu-National Car 
Care Ltd. for a five-year period, commencing February 1st, 
1972, with am option to renew for a further five years. At 
that time, Nu-National Car Care Ltd. was a newly incorporated 
company and only required the lower floor of the building. 
The upper floor was occupied by the Social Service Department 
on a month-to-month basis, and they have since vacated this 
portion, as of November 30th, 1972. 

Nu-National Car Care Ltd. have now applied for a lease of the 
second floor from December 1st, 1972 with negotiations result- 
ing in Nu-National Car Care Ltd. agreeing to a rental of 
$150.00 per month for the second floor office space. This is 
considered a fair market rental. 

It is, therefore, proposed that a lease be entered into for 
the period, December 1st, 1972 - January 31st, 1977, with an 
option to renew for a further five-year period at such revised 
rates as may be approved by City Council. 

RECOMMENDED that a lease be entered into for the second floor 
of the premises known as 1581 - 1585 West 4th Avenue, commenc- 
ing December 1st, 1972 to January 31st, 1977, with an option 
to renew for a further five years subject to review of the 
rent at that time. 

Rent ; 

$150.00 per month - Lessee to be responsible for all utilities 
Securitv Deposit 

$450.00 representing three months' rental as required in the 
previous agreement. 

Maintenance; (Lessor) 

City to be responsible for exterior and structural maintenance 
mechanical repairs to the heating and plumbing systems. 

Maintenance; (Lessee) 

Tenant to be responsible for day-to-day care and maintenaince 
of heating, and plumbing systems. All repair, maintenance, 
alterations, or additions to the electrical systems from the 
time of occupauicy. All repair, maintenance, alterations or 
additions to the interior of the leased area except as noted 
under the City's responsibilities. All alterations or ad- 
ditions to be subject to prior approval of the City." 

Your Board 

RECOIMENDS the foregoing recommendations of the Supervisor of 
Property and Insurance be adopted. 
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6. Expropriation for Britannia Community 
Services Centre 


The Supervisor of Property and Insuramce reports as follows :- 

"City Council, in consort with the Federal and Provincial 
Governments, and in accordcince with Agreements dated February 
25th, 1972 and March 15th, 1972, respectively, embarked on a 
prograon of property acquisition to facilitate construction of 
the Britannia Community Services Centre. 

The Britannia Steering Committee, at its meeting of January 
22nd, 1973, confirmed that construction of the new facilities 
is scheduled to commence in May, 1973, and that the area 
generally bounded by William Street, Cotton Drive, Parker Street 
and the lane West of Commercial Drive, is where the actual 
structures are to be placed and will be of first priority. 

Acquisitions in the over-all Project Areas are now approximately 
50% complete. In the above-mentioned priority area, 13 parcels 
have been acquired with demolition completed or vacaint posses- 
sion for demolition scheduled. Negotiations on the 5 remaining 
parcels, all in Block 38 on which an Elementary School is to be 
constructed, are presently stalemated. Independent appraisals 
have been requested or received in each case and the individual 
owners have received offers consistent with appraisals and 
other purchases in the area. 

The 5 remaining properties to be acquired in this block are as 
follows :- 

Parcel B of Lots 1 & 2, Blk. 38, D.L. 264A - 1112 Cotton Dr. 

Parcel C of Lots 1 & 2, Blk. 38, D.L. 264A - 1120 Cotton Dr. 

Lot 4, Blk. 38, D.L. 264A - 1618 Napier St. 

Lot 17, Blk. 38, D.L. 264A - 1643 William St. 

Lot 18, Blk. 38, D.L. 264A - 1641 William St. 

In view of the stalemated negotiations aund the need to have the 
laoid cleared to facilitate the start of construction in May, 
1973, the City Solicitor has been consulted and he considers 
it advisable to proceed with expropriation immediately. This 
action will not preclude continuation of negotiations by both the 
Property and Insuramce Office and the Law Department, towards 
a final settlement. 

RECOMMENDED : 

(a) That since the City has failed to come to am agreement 
with the owners, the Corporation Counsel be authorized 
to expropriate the above properties in accordamce with 

the resolutions for that purpose submitted under "Motions". 

(b) That Mr. R.S. Thorpe be appxDinted as the City's nominee 

to the Boards of Arbitration to be constituted to determine 
the amount payable to the owners by reason of said 
expropriation . " 

Your Board 

RECOMMENDS the foregoing recommendations of the Supervisor of 
Property & Insurance be adopted. 
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7. Sales; Multiple Dwelling 


RBCOMHENDATION: 


Recommended that the following offer to purchase, received by the Supervisor of 
Properly and Insurance be approved under the terms and conditions set down by 
City Council. 


RE: Lot B of Block 86, D. L. 26U A, Plan lii330. 
Situated: South-West Comer of 5th Avenue & 
Fraser Street. 

Zoned: RM-3, Multiple Dwelling District. 


Name 

Jack Morton Realty 
FOR: Park Lane 
Properties Ltd. 


Approx. Size Sales Price 
165' X 122' $105,683.00 


Terms 

City Terms 
at 9% 


Conditions 

Subject tc 
B\ilkhead 
Agreement, 
Lot below 
grade. 


FOR COUNCIL ACTION SEE PASE(S) llL 


REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON CIVIC DEVELOPMENT 


JANUARY 18, 1973 


A meeting of the Standing Committee of Council on Civic 
Development was held in the #1 Committee Room, City Hall on 
Thursday, January 18, 1973, at approximately 3:30 p.m. 

PRESENT ; Alderman Hardwick (Chairman) 

Mayor Phillips 
Aldermen Bowers and Massey 

ABSENT ; Alderman Pendakur 

CLERK: D. Bennett 


The following recommendations of the Committee are submitted 
to Council. 

RECOMMENDATIONS 

1. Commercial Buildings: 
Rehabilitation 


The Chairman advised the Committee that he proposed to do two 
things in his Committee during the next two months. One was to 
deal with the matters referred to Council and the other was to 
initiate some general discussion on issues which are in the Civic 
Development field. He stated that as we know little about the 
rehabilitation of commercial buildings, he had invited Alderman 
S. Bawlf of Victoria, a developer who is also Chairman of their Planning 
Committee and Mr. L. Killam who has been doing a lot of renovations in 
Gas town . 

Mr. Bawlf advised that invariably the renovation of a basically 
sound structure is less expensive than the construction of a new 
building and the rate of return per unit is higher on the renovated 
building than on a comparable new building. He stated that every 
building in the Downtown Victoria area is well within the bounds 
of the renovation economics. Mr. Bawlf noted that while buildings 
on their own economical merits may prove uneconomical, there are 
other considerations such as the pedestrian flow. 

Mr. Bawlf then briefly discussed three commercial buildings 
which he had renovated in the Downtown Victoria area. 

Mr. Bawlf was of the opinion that there should be an advisory 
board which is empowered to set some standards exclusive to buildings 
of a heritage type. 

It was noted by the Committee that it would probably be 
desirable to zone the property in such a way that it is not economical 
to tear the building down. 

Mr. L. Killam discussed the renovations which were done in 
Gastown and stated that public enthusiasm for the area which he has 
renovated is very compelling. He stated Gastown is zoned Light- 
Industrial and was of the opinion that some other form of zoning 
should be brought into effect. He suggested that the City should 
try to get legislation or power for the Historic Site Advisory 
Board . 

The Committee discussed at length the renovations of old commercial 
buildings and it was 

RECOMMENDED that the foregoing information be received and submitted 
to Council. 
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2 . Review of Outstanding Matters 

The Committee considered the following matters and took 
action as noted below: 


(a) West End Parking 


(b) Downtown Vancouver 
Transit Concepts 

Downtown Traffic 
G.V.R.D. Study 

Park and Ride 


This matter be held in abeyance 
pending receipt of the Downtown 
Concepts Study Report. 

These matters to be placed on 
the agenda of the next meeting 
of the Committee which is to 
be Thursday, January 25, 1973. 


(c) East Approach Route: 
-Officials Report 
-Report Distribution 

and Model Display 
-Public Meetings 


This matter to be deferred until 
the Committee deals with the 
Downtown Transporation Concepts 


(d) Sky-Van Enterprises 
Presentation 


This matter to be referred to 
appropriate offficials for report 
back to this Committee. 


(e) City Sub-Centre 
Program 


(f) Parking Requirements: 

Hotels and Motels - 
Downtown 

(g) Provincial Government 

Complex 


This matter to be discussed at an 
evening meeting, the Chairman to 
set the date of the meeting. 

This matter to be held in 
abeyance until receipt of the 
Downtown Concepts Study report. 

This matter to be deferred until 
further instructions from the 
Mayor . 


RECOMMENDED that the foregoing action proposed by the Committee be 
approved . 

PART II 

The following action of the Committee is submitted to Council 
for information. 

INFORMATION 

3. Simpson Sears Tower 
(Vancouver Square) 

The Council on January 9, 1973, passed the following motion: 

"THAT Council instruct the Civic Development Committee to 
meet with the developers re the Simpson Sears revolving 
tower, to discuss the design of the proposed tower." 

It was 

RESOLVED that Alderman Massey be requested to meet with Mr. Skalbania, 
representing the developers, and ask him if he would meet with the 
members of this Committee. 


246 


standing Committee on Civic Development 
January 18, 197 3 , 


4 . Vancouver Centre : 

650 West Georgia Street 

Council on January 9, 1973, passed the following motion: 

"THAT the Board of Administration report dated December 14, 
1972, and the communication from the Vancouver City 
Planning Commission dated December 18, 1972, in respect of 
the proposed Vancouver Centre development, 650 West Georgia 
Street, be referred to the Standing Committee on Civic 
Development for report." 

It was 

RESOLVED that the Chairman schedule this matter for a future meeting 
of the Committee. 


The meeting adjourned at approximately 5:15 p.m. 


* * * * * 


FOR COUNCIL ACTION SEE PASi:(S) LfA 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY DEVELOPMENT 


JANUARY 18, 1973 


A meeting of the Standing Conunittee of Council on Community 
Development was held in the #2 Committee Room, City Hall on 
Thursday, January 18, 1973, at approximately 3:30 p.m. 


The following is submitted to Council for information. 

INFORMATION 

1. General Matters 

At this meeting of the Committee, the Chairman submitted an 
agenda listing general areas which the Committee would be asked 
to discuss and consider. The Committee took actions on the 
various items as noted, below: 

(a) Broadway Beaut if ication 

It was agreed that the Chairman make a verbal report on the 
matter. 

(b) Pacific National Exhibition: 
Relationship 

The Chairman advised that he had written to the President of 
the P.N.E. re setting up a meeting to discuss the general matter. 
The Committee noted that a major item would be the problem of 
parking in the surrounding area. 

(c) Governmental Reform 

The Chairman remarked generally on the matter re government 
and election reform, and advised that His Worship the Mayor had 
suggested that during consideration of this topic, the Committee 
be expanded by two more Aldermen and representatives of the 
School and Park Boards and perhaps others. 

The matter of a Plebiscite on any suggested reform was men- 
tioned with a tentative date of October /Nov ember 1973. The 
Committee discussed the matter and generally agreeing with the 
foregoing of the Chairman and the Mayor, 

RESOLVED that there be one representative invited to participate 
in these meetings re government and election reform from the School 
and Park Boards, and 

FURTHER RESOLVED that the Chairman make the necessary arrangements 
for the distribution of material throughout the City and the holding 
of a series of meetings and the scheduling of such meetings. 


PRESENT : 


Alderman Volrich (Chairman) 
Aldermen Harcourt, Marzari and 
Rankin. 


CLERK: 


M. James 


PART II 


AMENDED 
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Clause No. 1 continued 

(d) Rezoning and Public Hearing Matters 

The Chairman reported on the problem of advising people of 
rezoning and Public Hearing matters and the Committee agreed 
that the suggestion that there be a wider distribution of 
information on these items. The Committee 

RESOLVED that the Chairman be requested to ask the Director of 
Planning and Civic Development to increase the area of direct 
notices in a geographical sense and that groups involved in the 
area be also advised. 

(e) Community Involvement 

The Committee had a discussion on the matter of involving 
communities in discussion with the Committee and other representatives 
of the Municipal government and it was agreed that the matter would 
be placed on the next agenda of the Committee. The Committee was 
advised that a report is being prepared on this subject. 

(f ) Open Forum Meetings 

The Committee discussed generally the matter of open forum 
meetings which would be unstructured and would be a basic 
informational service for the citizen. 

(g) Chinatown Beautif ication 

The Committee was advised that the discussions re beautifi- 
cation in the Chinatown area were going on in the community. 

(h) Kerrisdale Beautif ication 

The Committee was advised that the Planning Department, the 
Kerrisdale Merchants and the Engineering Department were holding 
meetings on the matter and it was understood that work on this 
project would be starting in May of this year. The Chairman 
noted that no action was required of the Committee at this time. 

(i) Broadway and Willow: 
Hotel Proposal 

Mention was made of the local area representatives' objections 
to the development of a hotel on this site and the inclusion of a 
beverage room of over 300 seats capacity. The Chairman noted that 
he would be meeting with certain members of the Provincial 
Government in Victoria in the near future and he would make a 
point of speaking with the Attorney-General on this particular 
application to the Liquor Control Board. The Chairman also advised 
that he would discuss with the Attorney-General, the matter of 
involving the local community before Liquor Vending Licenses were 
issued by the Board. 

( j ) Point Grey Roadway 

The Committee was advised that a report is in preparation of 
this item. 

(k) Outstanding Matters 

The Committee reviewed the matters outstanding to the 
Committee as submitted by the City Clerk. 


The meeting adjourned at approximately 5:00 p.m. 


* * * * * 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL ON 
SOCIAL SERVICES 


JANUARY 25, 1973 


A meeting of the Standing Committee of Council on Social 
Services was held in the No . 1 Committee Room, Third Floor, City 
Hall on Thursday, January 25, 1973 at approximately 1:50 p.m. 

PRESENT : Alderman Rankin, Chairman 

Aldermen Hardwick, Linnell, Marzari 

ALSO PRESENT ; Alderman Pendakur 

CLERK: D, Bennett 


Adoption of Minutes 

The Minutes of the meeting held January 11, 1973 were 
adopted , 

The following recommendations of the Committee are submitted to 
Council . 


RECOMMENDATIONS 

1 . Welfare Matters 

As it is the Committee's intention to discuss Welfare matters 
with various organizations, the United Citizens Welfare Improve- 
ment Council were present at this meeting, Mr, M. Crocker and Mr. 
I, Zbarski presented a brief dated January 24, 1973, This brief 
concluded with the following recommendations: 

"(1) That a committee be struck up of 4 UCWIC members, 

2 Municipal and Regional Employees Union members, and 
2 alderwomen/men to oversee the details of implementing 
the following, to have control over the hiring and 
firing and size of all staff in the Department. 

(2) That financial coordinators be set up in local areas 
to have signing authority on welfare cheques and to 
have authority to distribute emergency cash grants 
of a specially set up fund for the purpose, 

(3) That there be increases in earned exemptions, 

(4) That unearned income from nongovernmental sources such 
as from family or friends be exempted to the same 
maximum as earned income, 

(5) That all welfare be in the form of emergency cash or 
cheque. That institutional care be provided on a 

volunteer basis. In cases where e,g, due to alcohol 
or drug abuses, welfare grants are misspent, then 
institutional care will be provided. But that under 
no circumstances will someone be put under such care 
involuntarily, until proof can be given that welfare 
grants have been misspent and so have forced the 
person to rely on institutional care for the remainder 
of the period that the original grant was supposed to 
cover , " 
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The Committee discussed with the delegation recommendation (3) 
quoted above dealing with exemptions for people on Welfare. 

The Director of Welfare and Rehabilitation outlined the 
following earning exemptions: 

(a) Single or family unemployabl es - $100 per month 

(b) Single employable - $30 per month 

(c) Family employable - $50 per month 

(d) Single or family employables - earning exemption of 
$100 per month may be granted for a period of 6 months 
based on a rehabilitation plan. 

Mr. Boyd advised that many of the provinces in Canada allow a 
yearly exemption rather than by the month. He noted that income 
derived by welfare recipients at the Post Office at Christmas or 
income earned from Federal Elections is now exempt. 

The Director of Welfare was requested to review with 
Provincial Officials the whole subject of earning exemptions. 

The Committee then discussed recommendation (4) dealing with 
unearned income from sources such as income received from family 
or friends be exempted to the same maximum as earned income. 

The Director of Welfare advised that all unearned income such 
as money received from mortgages, Workmen's Compensation Board 
payments, or any other similar source is totally deductible. The 
delegation advised they are requesting the same maximum exemption 
as earned income on a 6 months or yearly basis. 

The Chairman requested Mr. Boyd to explore this matter with 
the Provincial Officials. 

In discussing recommendation (1) the delegation requested a 
committee be set up to hear the grievances of welfare recipients 
and Mr. Boyd explained the provisions that are already in operation 
to hear such grievances. 

The Chairman advised that he did not think it appropriate 
that there be 4 UCWIC members on such a committee as there were 
other welfare organizations that would want to be represented, 
further, he was of the opinion that the Municipal and Regional 
Employees Union would not be willing to appoint members to such 
a committee. He therefore wished to look into recommendation (1) 
further . 

The delegation spoke of welfare recipients who, in their 
opinion, were being abused by the welfare workers. The Chairman 
advised the delegation that the Social Service Committee would 
consider a list of complaints and grievances if they cared to 
submit one. 

After a brief discussion on recommendation (5) it was. 


RECOMMENDED that the brief submitted by UCWIC dated January 24, 
1973 be received. 
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2. Recreational Facilities 
- Raymur Place 


A delegation from Ray-Cam Cooperative Services represented by 
Mrs. Jean Amos filed a brief entitled "A Community Facility for 
Raymur Place". The brief concluded with the following proposals: 

"(1) The south-east corner site at Hastings and Campbell: 
lots 1-6, Block 120, D.L. 181 comprising 0.42 acres 
which is owned by the Urban Renewal Partnership be turned 
over by the Partnership for the use described in this 
report . 

(2) The City approve in principle the construction of a 
building on the above mentioned site. 

(3) A "Proposal Call" be made under the terms described in 
this report for the purpose of designing a facility 
which is acceptable to all parties concerned . 

(4) Ray-Cam Co-operative will develop a management scheme. 

(5) The construction of the building would be subject to 
adequate cost sharing by the senior governments." 

The delegation urged that appropriate action be taken to 
build a social and recreational "living space" for the families 
and senior citizens residing in Raymur Place. 

The Committee had before it a report of the Board of 
Administration dated January 22, 1973, together with a report 
entitled "Public Housing and the Community" which was the result 
of a study carried out by a research team of three consultants, 
the cost of which was $20,600 shared as follows: 

Parks Board $2,000 

B.C. Housing Management Commission . 2,500 
Vancouver Regional Simulation Project 

(HPS) 7,500 

City of Vancouver, 

Social Planning Department 8,600 

($6,100 recoverable under CAP) 

This study deals with recreation patterns, preferences, needs 

and community relations of public housing residents compared with 

residents living near public housing in the City of Vancouver. 

The Board of Administration report was forwarded by the Mayor 

to this committee when time did not permit it to be dealt with 

by Council on January 23, 1973. In this report the Director of 
Social Planning recommended that Council: 

"receive this Study of 'Public Housing and the Community' 
for information; 

refer the Study to the Social Services Committee for 
discussion of its findings and to draft recommendations; 

consider the request for a community facility at corner of 
Hastings and Campbell with residents of Raymur Place in the 
light of the Study findings." 
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After due consideration it was 

RECOMMENDED that the 5 proposals contained in the brief presented 
by the delegation this day and quoted above be approved and that 
Council indicate their approval of the proposals to the Federal 
and Provincial governments. 

FURTHER RECOMMENDED that the Board report dated January 22, 1973 
be deferred for consideration at the next meeting of the Committee. 

(Alderman Gibson was present with the Committee 
during the consideration of the foregoing item) . 


3 . Report to the Chairman re Social Service Matters 

The Chairman submitted to the meeting of the Committee on 
January 11, 1973 his report which dealt with matters he felt should 
be considered and acted upon as soon as possible. He stated that 
it was his intention to hold regular meetings of this Committee 
throughout the succeeding 2 years and will attempt to deal with 
policy questions rather than with details which can be dealt with 
administratively, with a view to getting through the greatest 
volume of work possible. 

After a brief discussion on the Chairman's report it was 

RECOMMENDED that the report be received. 


4. Report of the Director of Social Planning 

Prior to the first meeting of the Committee on January 11, 
1973 the Chairman requested a report from the Director of Social 
Planning on what items he felt should be placed on future agendas 
for consideration by this Committee. 

In a report dated December 28, 1972 Mr, Egan set out 
information respecting the following matters which he suggested 
might be dealt with by the Committee: 

(a) Updated Information 

(b) Model Youth Services System 

(c) Decentralization of Social Services 

(d) Hard Drug Problems 

(e) Downtown East Side 

(f) Civic Grants Procedure 

(g) Housing 

(h) Housing Stock 

(i) Transportation for the Elderly 

Mr. Egan concluded his report as follows: 

"It is important that the Social Services Committee meet 
regularly and receive periodic reports in order that 
Committee members and Council know what impact is or is 
not being made on the problems tackled and what progress 
is being made towards finding solutions. 

The regularly updated information referred to earlier 
(item 1) should help to ensure that we are not overlooking 
serious social problems or concentrating our efforts in 
the wrong areas. 

Some of the actions planned by the Social Services Committee 
will require co-operation and endorsation by the Provincial 
government as well as the City. Additional funds may also 
be required . 
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It would seem appropriate that the Social Services 
Committee have a budget for 1973 with nominal expenditures 
up to $500 authorized at the discretion of the Chairman 
for such uses as: 

1 . fact finding 

2. dealing with emergency youth problems 

3. sending City staff to look at social programs 
in other cities and inviting experts from 
other cities to Vancouver." 

The Committee briefly discussed some of the foregoing items 
and took action as noted hereunder. 

(a) Updated Information 

Mr. Egan advised that before they can plan social services 
intelligently an information base is essential; e.g. a 
picture of the population make-up. He stated the Department 
need to know who they are planning for and for what purpose, 
e.g. the Social Assistance population. They are therefore 
proposing a method of regularly updating information to help 
clarify social services planning and objectives. 

(b) The Model Youth Services System 

The Director of Social Planning advised that his department 
is currently working on this matter. 

(c) Decentralization of Social Services 

Mr. Egan stated that he and other department heads are 
preparing a draft policy statement on this subject which 
should be ready in approximately 2 or 3 weeks' time. 

RECOMMENDED that the Director of Social Planning submit a statement 
of policy re decentralization of Social Services to this Committee 
for discussion. 

(d) Hard Drugs Problem 

Mr. Egan advised he had written to all of the organizations 
in the city that are dealing with the hard drug problem 
and asked if they would like to coordinate their efforts 
with his department. He suggested that the Committee, at 
some future meeting, have a round table discussion on the 
subject. The members of the Committee were of the opinion 
that the matter of soft drugs should also be investigated. 

RECOMMENDED that the Director of Social Planning prepare for a 
future meeting of this Committee a report on hard and soft drugs 
including in the report information respecting the agencies and 
programs that are now functioning. 

(e) Downtown East Side 

It was the feeling of the Committee that this subject should 
be dealt with by the Skid Road Housing Committee. 

(f) Civic Grant Procedure 

Mr. Egan asked if this Committee would like to review the 
grant requests from civic organizations and the Social 
Planning recommendations prior to the submission of the 
material to the Finance and Administration Committee. He 
stated that he had a proposal he would like to suggest re 
dealing with grants in future years. 
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The members agreed that the grant requests and recommend- 
ations be reviewed by this Committee prior to submission to the 
Finance and Administration Committee and Mr. Egan was requested 
to present his proposal for dealing with grants in future years 
at the time he makes his recommendations on this year's grant 
requests . 

Due to the lack of time, consideration was not given to the balance 
of the items in the Social Planner's report nor to the report 
submitted to the Committee by the Director of Welfare and 
Rehabilitation dated January 8, 1973. 


5. Report of the Chairman dated January 18, 1973 
re Single Men's Unit 

The Chairman submitted for the information of the Committee 
a report on his observations after visiting the Single Men's 
Unit. As time did not permit a full discussion of the report, 
and as the delegation from UCWIC was still present at the meeting, 
the Committee considered items 5 and 6 in the report, which 
dealt with meals and lodgings. 

The Chairman was of the opinion that the Alpine Restaurant 
should be phased out as soon as possible, providing there is not 
a substantial loss to the City and that the people on meals and 
lodgings should be placed on cash allowances, except for those 
who have proven that they are not able to handle such allowances, 

Mr. Boyd advised it was feasible to change the system on 
the expiration of the contract which is May 31, 1973. He further 
advised that there are about 150 men who have their assistance 
administered and he would have to make alternative arrangements 
for meals for these people at other restaurants. 

After discussion it was 

RECOMMENDED that the Alpine contract be terminated when the 
present contract expires and that the Director of Welfare and 
Rehabilitation report to the next meeting of the Committee on the 
proposed alternative arrangements for those whose assistance has 
to be administered. 


With regard to the meals and lodgings program the Director 
of Welfare and Rehabilitation noted a significant change in policy. 
Under the existing policy the meals and lodging program is used 
for two categories namely: 

(1) Persons who need their allowance administered 

(2) Single employable persons who are transients, are 
not seeking employment and show no evidence of 
seeking employment. 

In the second group the meals and lodgings program is used 
as a deterrent. In moving to a reduced meals and lodgings 
program Mr. Boyd felt it was essential that he be given discretion 
to use meals and lodgings as a deterrent in those instances where 
a recipient on cash allowance is making no effort to seek 
employment and in fact tells the Department that he has no 
intention of seeking employment. 


2^^ 
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In discussing the question of lodgings the Chairman suggested 
that the hotels being used in the Skid Road area for lodgings for 
people on Welfare should be graded as "poor", "fair", and "good". 
Those that are graded as "poor" should not receive referrals. 
Those that are "fair" should be encouraged to upgrade their hotels 
and upon completion of this upgrading consideration be given to 
the City paying a higher rate for the accommodation. Those 
classified as "good" should receive priority of people being sent 
to them and the question of cash adequacy should be looked at in 
order to give the hotels a fair return. 

The Committee discussed the lodgings provided by the 
Stratford Hotel and the Director of Welfare was requested to 
review the contract with this hotel and bring back information 
respecting an alternative arrangement. 


RECOMMENDED that the Director of Welfare and Rehabilitation 
report back to the next meeting of the Committee on the 
question of lodgings at the Stratford Hotel and include inform- 
ation respecting alternative lodgings. 


A brief discussion was held on the placement of single 
employable persons. 


RECOMMENDED that the Director of Welfare and Rehabilitation 
report to the Committee on his Department's experience in the 
employment placement of male single employables at the Single 
Men's Unit. 


The meeting adjourned at approximately 4:00 p.m. 
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REPORT TO COUNCIL 
STANDING COMMITTEE ON FINANCE & ADMINISTRATION 
JANUARY 25, 1973 

A meeting of the Standing Committee of Council on Finance and 
Administration was held in the No. 2 Committee Room, Third Floor, 
City Hall, on Thursday, January 25, 1973 at 1:30 p.m. 


PRESENT ; Alderman Bowers (Chairman) 

Aldermen Harcourt, Gibson and Volrich 

CLERK TO 
THE COMMITTEE ; R. Henry 


PART II 


1. Vancouver Youth Hostel - Grant 

The Committee received a delegation from the Canadian Youth 
Hostels Association in the person of Mr. Cox, the Executive Director. 
The Organization is requesting a capital grant of $20,000 to assist 
in maintaining the Youth Hostel operating out of a National Defence 
Building at Jericho. 

It was explained that the Association is leasing the property 
from the Park Board and the $20,000 requested will be disbursed as 
follows ; 


(i) Purchase and installation of heating plant 
due to closing down of the present central 
steam plant by the Department of National 
Defence at Jericho $12,000.00 

(ii) Purchase and installation of cafeteria and 

kitchen equipment 6,000.00 

(iii) Renovation and equipping of four incompleted 

dormitories 2,000 . 00 

$20,000.00 


The Committee noted that a similar request had been submitted 
in 1972 and on May 16, 1972, Council adopted a recommendation of the 
Board of Administration that the City not acceed to the grant 
request of $10,000 for the installation of a replacement heating plant 
and $10,000 for renovating a equipping an additional eight (8) 
dormitories. At that time it was pointed out to the Association that 
when the agreement was entered into for the use of the building at 
a cost of a dollar, the responsibilities were made quite clear, e.g. 
the Association was to be responsible for alterations and pay all 
costs and charges on any renovations and improvements. This 
included all costs of any heating plant installation and associated 
expenditures required when the present heating system is discontinued. 

The Committee questioned Mr. Cox on its facilities at the Whistler 
lountain Youth Hostel which was purchased recently. It was explained 
:hat the Lodge was purchased for $140,000 and that the rent charged 
;o members of the Association pays the mortgage costs. 

The Association had made a submission to the Federal Government 
hut had been advised that no funds could be allocated by the Government 
:;or capital expenditures. The last application to any local 
foundation had been made in 1970. 

Alderman Gibson suggested that the group may wish to see him 
concerning certain cafeteria equipment which may be available. 


Con' t 


STANDING COMMITTEE ON FINANCE AND ADMINISTRATION 2 

JANUARY 25, 1973 


Vancouver Youth Hostel - Grant (cont'd.) 

The Committee expressed approval of this type of hostel for 
young people but could not agree with this particular grant request. 
It was therefore RECOMMENDED 

THAT this application for a grant of $20,000 submitted by the 
Canadian Youth Hostels Association (Pacific Region) be not approved. 


(Subsequently, the Association has forwarded an amended submission 
and this is submitted separately.) 

(A copy of the January 5, 1973 submission is circulated together with 
an extract from Council Minutes of May 16, 1972.) 

(A memorandum of comments from the Director of Finance received by 
the Chairman subsequent to the meeting is also circulated.) 

2 . Private Hospitals - Courts Case 

The Committee discussed the City's contingent liability with 
respect to case presently before the Courts regarding the private 
hospitals. The Committee discussed the comments made by the Honourable 
Norman Levi at a meeting with certain Council members on January 6, 1973 
in which he had made a general commitment on this subject. It was 
the Committee's opinion that Mayor Phillips write the Minister 
and get confirmation in writing on the Government's position. 


3 . 1973 - Subjects for Consideration 

The Committee reviewed the following subject matters and 
categorized each in order of priority, proposing that those lettered 
A would be dealt with early and those lettered B be dealt with 
before the end of the year: 

PRIORITY 


A Land Bank, and impact on City budget 

A Labour negotiation process 

B Insurance vs. self-insurance 

B Planned program budgetting 

B Comparative budgets of other Canadian cities 

B Earlier collection of taxes and for water rates 

B Deferred taxes for retired home-owners or other relief 


In dealing with the foregoing, general comments were made in 
each case and the Director of Finance will be providing information 
on the subjects as required. It was also proposed that the Committee 
would review with Department Heads the Department's operations in 
so far as budgets are concerned. 


The meeting adjourned at approximately 3:30 p.m. 


******** 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON CIVIC DEVELOPMENT 


January 25, 1973 


A meeting of the Standing Committee of Council on Civic 
Development was held in the #2 Committee Room, City Hall on 
Thursday, January 25, 1973, at approximately 3:30 p.m. 

PRESENT: Alderman Hardwick (Chairman) 

Aldermen Bowers, Massey and Pendakur 

CLERK: M. James 


Adoption of Minutes 

The Minutes of the meeting of January 18, 1973, were adopted. 

PART I 

The following recommendation of the Committee is submitted 
to Council. 

RECOMMENDATION 

1. Central Business District Matters 

On the agenda for this meeting were the following three (3) 
items generally relating to Central Business District: 

(a) Transit Concepts 

(b) GVRD Traffic Study 

(c) 'Park and Ride' 

For the information of the members of the Committee, the 
Chairman reviewed in summary, oral form what had occurred in the 
matter of Central Business District planning for land use and 
transit. The Committee was advised that the Greater Vancouver 
Regional District had been involved and had commissioned a report 
from the firm of Wilbur Smith and Associates. This report had 
been received by the Regional District last Fall and had been 
through the Regional District and passed on to the Vancouver City 
Council. Council had referred the Wilbur Smith report to the 
Board of Administration for comment and the Board had reported 
back under date of September 15, 1972, to the then Standing Committee 
of Council on Transportation at its meeting on September 28, 1972. 
The Committee considered the report and made amendments to it and 
forwarded on the Committee's report to Council on October 17, 1972. 
Council, in considering the report of the Transportation Standing 
Committee, adopted certain items and amended certain other items. 

Your Committee had before it copies of the Board of Admini- 
stration report of September 15th, and the relative extracts of 
the Minutes of the Transportation Committee and of Council. 

It was noted that the Board of Administration was still 
instructed to report on the implications to the 'patterns' of the 
proposed Downtown and False Creek Plans of the Wilbur Smith and 
Associates proposed 'Early Action' and 'Upside-down "U" ' concepts 
for transit in the downtown area. 

The Committee noted that the previous actions that had taken 
place in connection with transit planning in the Downtown area had 
dealt with two (2) time schedules, a short term and a long term. 


cont 'd. . . 
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Clause No. 1 continued 

The staff members present from the Planning and Engineering 
Departments orally advised the Committee where specific reports 
and other actions were at the present time and noted generally 
that the actions taken in connection with the Wilbur Smith report 
had provided support for the recommendations in the report of the 
Greater Vancouver Regional District's Transportation Committee 
for short term improvements in the existing transit system, and 
that the long term time schedule actions had provided the main- 
tenance of as many options to the City as possible. 

The Committee members and staff discussed the relationships 
between C.B.D. development and future planning and the need for 
considering at each decision point, the implications which flow 
from any decision made by the City of Vancouver. 

Discussion also took place re the impact of C.B.D. planning 
and development and servicing on the other areas, particularly 
residential areas of the City. 

It was noted that it would be inappropriate for the Regional 
District to set priorities in land use and transportation planning 
for the City of Vancouver and the Committee was advised that the 
Planning Department would like to propose a 'target' and discuss 
with the Committee, the preparation of a concepts report which 
should include the implications of such concepts and the costs of 
implementing any of the concepts. 

It was noted that Alderman Pendakur will be a member of the 
Transportation Committee of the Regional District and that the 
Mayor will be the Chairman of the Planning Committee of the 
Regional District. 

After discussion, your Committee 

RECOMMENDS that the 1973 Vancouver City Council confirm the actions 
taken in connection with the report of Wilbur Smith and Associates, 
prepared for the Greater Vancouver Regional District by certain 
deletions and amendments to the Transportation Committee's recom- 
mendations , and 

FURTHER RECOMMENDS that the staff review these recommendations with 
respect to the City's relationship with the Greater Vancouver Regional 
District re transportation for report back to this Committee for 
consideration and recommendation to City Council, and 

FURTHER RECOMMENDS that the City Engineer contact the Director of 
Transportation Services, Department of Municipal Affairs and indicate 
to the Director that the City of Vancouver requests to be involved in 
the planning and co-ordination of transit services in the Lower 
Mainland Area. 

PART II 

The following is submitted to Council for information. 

INFORMATION 

2 . Vancouver Square 

At the Council meeting of January 9, 1973, Council passed the 
following motion: 

"THAT Council instruct the Civic Development Committee to 
meet with the developers re the Simpson Sears revolving 
tower, to discuss the design of the proposed tower." 

Present at the meeting, representing the developers, was Mr. 
Skalbania and Mr. Kalke. 

The Chairman reviewed the position of the development referring 
to actions in the Spring and Summer of 1972. It was noted that the 
Technical Planning Board reported on this item to Council in 
August 1972, with Council agreeing to the pedestrian level activity 
and noting that this was the first major office building built east 
of Seymour Street for some years. 
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Clause No. 2 continued 


The Committee also noted there was some comment on the design of 
the proposed tower on the western side of the Vancouver Centre site. 

Mr. Skalbania, on behalf of the developers, spoke to the 
Committee and reviewed its history. The initial planning was 
started in January of 1971, with consideration of the type of 
development - the first type being a 'Ghirardelli Square' type 
of renovation which was discarded because of the cost of renovation 
and land available. The second development considered was a 
discount centre or merchandise mart but this was felt by the 
developers to be unsuitable in this area of the City. The third 
was redevelopment using some of the existing buildings and this is 
the project at present. Mr. Skalbania noted that Simpson Sears 
will be just tenants in this project not owners or partners. 

The Development Permit Application was applied for in 1971, 
and the developers met with tl^e Design Panel and the Technical 
Planning Board. As a result of discussions with these two groups, 
the proposed new building was moved back to create the square on 
Hastings and Seymour Streets. In August 1972, the application was 
referred to the Planning Commission and again the developers were 
present and they reported that the Planning Commission complimented 
the whole design. On August 30, 1972, the matter was reported by 
the Director of Planning to Council and the developers noted that 
it was given unanimous approval . 

For the information of the Committee, the developers advised 
that the final working drawings for the construction were under way 
at the present time. 

The Committee noted that the prime objection to the project 
was the 'tuning fork' design of the tower, the revolving restaurant 
atop the tower, and the height of the tower. 

After the oral submission of the developers, the Committee 
discussed the matter generally and noted that the CM-2 Zoning 
Schedule requires that the Planning Commission give comments to 
the Technical Planning Board. It was also noted that Council had 
given approval to the project in November 1972. 

The developer noted that in preparing the project, the Technical 

Planning Board had asked for certain design amendments and that they 

had been incorporated. He also noted that Council, in giving the 

approval to the Development Permit, now had no further control, 

provided the Development Permit was not altered. 

The Committee discussed the problem of design objectivity, 
criticism and aesthetic judgement in relationship to designs which 
are unexpected or unfamiliar. It was noted that the glass to be 
used on the tower windows was lighter in colour that that used on 
the Toronto Dominion Tower on Block 52 at Granville and Georgia 
Streets. 

The Chairman expressed the appreciation of the developers for 
coming to this meeting and thanked them for their time and information. 

The Committee noted that this example of development just 
reviewed might indicate the need for consultation between the 
developers and Council before the project has been finally reviewed 
administrative ly . 

Mr. Skalbania advised the Committee that the developers were 
prepared to co-operate further in the 'finishings' of the project. 

The Committee 


RESOLVED that the report of the developers be received. 


m 


standing Committee on Civic Development 
January 25, 1973 


3 . Park and Ride 

The Committee members noted that this matter had not been 
discussed at this meeting and 

RESOLVED that the matter be deferred for future consideration by 
the Committee. 


The meeting adjourned at approximately 5:25 p.m. 


* * * * * 
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CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 


FEBRUARY 13, 1973 


A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, February 13, 1973, in the Council Chamber 
at approximately 2:00 p.m. 

PRESENT ; Deputy Mayor (Alderman Gibson) 

Aldermen Bowers, Harcourt, Hardwick. 

Linnell, Marzari, Massey, 
Pendakur, Rankin and Volrich 


Mayor Phillips (on Civic business, arriving 

later in the proceedings) 


CLERK TO THE COUNCIL; R. Thompson 


PRAYER The proceedings in the Council Chamber were opened 
with prayer. 


ACKNOWLEDGMENT 


The Deputy Mayor acknowledged the presence in the Council 
Chamber of students from York House, under the direction of 
Mrs. Watts; and students from Laurier Elementary School. 


'IN CAMERA' MEETING 


The City Clerk reported that the 'In Camera' Committee had 
approved the subjects for the 'In Camera' meeting with the 
exception of one which will be determined in the 'In Camera' 
meeting . 


ADOPTION OF MINUTES 


MOVED by Aid. Linnell, 
SECONDED by Aid. Hardwick, 

THAT the Minutes of the Regular Council meeting (with the 
exception of the 'In Camera' portion), dated February 6, 1973, 
be adopted after being corrected by deleting the reference, on 
page 2, item 3, to Alderman Pendakur and the recording of his 
vote in regard to sidewalk cafes. 


- CARRIED 


COMMITTEE OF THE WHOLE 


MOVED by Aid. Linnell, 
SECONDED by Aid. Hardwick, 

THAT the Council resolve itself into Committee of the Whole, 
Deputy Mayor Alderman Gibson in the Chair. 

- CARRIED 


UNFINISHED BUSINESS 


It was agreed to defer the following matters pending a 
Report Reference and delegations later this day: 

(a) Expansion of Oakridge Shopping Centre 


(b) Minor Hockey at the P.N.E. 
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COMMUNICATIONS OR PETITIONS 

1 . Annual Civic Dinner 

MOVED by Aid. Pendakur, 

THAT, pursuant to communication dated February 8, 1973, from 
the Mayor, authority be granted for the Annual Civic Dinner in 
honour of Freemen and members of public Boards, and arrangements 
in connection therewith be left in the hands of the Entertainment 
and Civic Recognition Committee. 

- CARRIED 

2 . Health Inspectors 

The Council considered Board of Administration report of 
February 9, 1973, on the subject of recruitment of Public Health 
Inspectors, setting out a proposal with regard to establishing a 
new class of 'Public Health Inspector' at Pay Grade 19. 

With the permission of Council, the Business Manager of the 
Municipal and Regional Employees Union appeared in support of his 
communication on the subject, setting out the Union's views in 
opposition to this proposal. The Union requests the matter be 
reviewed by a Committee of Council. 

Commissioner Ryan advised that under the Supplementary Labour 
Agreement there is provision for the hearing of disputes of this 
kind and is the manner in which this question should be considered. 

MOVED by Ald„ Pendakur, 

THAT this whole matter be referred to the Standing Committee 
on Finance and Administration and when reported on to Council the 
report be in detail with all relevant accompanying information. 

- LOST 

MOVED by Aid. Volrich, 

THAT this matter be referred back to the Board of Administration 
to deal with the question at the "Joint Committee" level, as pro- 
vided for in the Supplementary Labour Agreement. 

- CARRIED 

3. Host Luncheon: 
C,C,U,R,R, 

A letter was received from Alderman Hardwick, under date of 
February 12, 1973, recommending the City host a luncheon on 
March 2, 1973, for the Board of the Canadian Council of Urban 
and Regional Research. 

MOVED by Aid. Hardwick, 

THAT a host luncheon be tendered by the City, as mentioned; 
the details to be left in the hands of the Entertainment and Civic 
Recognition Commiti:ee. 

- CARRIED 

4 . Structure; Police Commission 

The Corporation Counsel submitted a proposed Charter Amendment 
in respect of the structure of the Police Commission, and pursuant 
to Council resolution of February 6, 1973. The Charter Amendment 
provides in the main for the following: 

(a) The Commission is increased from 4 members to 7. 

(b) Appointments are made by the Cabinet after consultation 
with Council . 

cont 'd . . . , 
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COMMUNICATIONS OR PETITIONS (cont'd ) 

Structure : 

Police Commission (cont'd) 

(c) Commencing in 1974, 2 members are to be appointed 
annually, each for a 3-year term. 

(d) The proposal contains authority for Council to grant 
an annual indemnity to members of the Board (exclusive 
of the Chairman) of $1,000.00 each. This is the same 
allowance as is made to the members of the Park Board. 

MOVED by Aid. Bowers, 

THAT the draft Charter Amendment submitted by the Corporation 
Counsel on this matter be approved . 

(amend ed) 

MOVED by Aid. Pendakur, in amendment, 

THAT the following words be added to the motion of Alderman 
Bowers : 

"after Part 6 thereof is changed to road as follows: 

'Council may, from time to time, by by-law authorize 
to each member of the Board, exclusive of the 
Chairman, the payment of an annual indemnity, to 
be determined by the Council ' . 

- CARRIED 


The motion, as amended, and reading as follows, was put and 
CARRIED: 


"THAT the draft Charter Amendment submitted by the 
Corporation Counsel on this matter be approved, after 
part (6) thereof is changed to read as follows: 

'Council may, from time to time, by by-law, authorize 
to each member of the Board, exclusive of the Chair- 
man, the payment of an annual indemnity, to be 
determined by the Council'" (carried) 

(Aldermen Pendakur and Rankin voted in the negative) 


5. Indemnity: 

Park Board Members 

A communication, dated February 12, 1973, was considered in 
which the Park Board unanimously requested the City Council seek a 
Charter Amendment to allow payment to Park Commissioners of $2,000 
per annum, on the same basis as the present $1,000 annual indemnity 
is provided . 

MOVED by Aid. Rankin, 

THAT this request be not granted. 

- CARRIED 


Regular Council, February 13, 1973 

BOARD OF ADMINISTRATION AND OTHER REPORTS 

A. Board of Administration, 
GENERAL REPORT, 
February 9, 1973 

WORKS AND UTILITY MATTERS 

MOVED by Alderman Hardwick, 

THAT the report of the Board of Administration (Works and 
Utility Matters) be adopted. 

- CARRIED. 

BUILDING AND PLANNING MATTERS 



Retention of Addition to Building - ( Mr. Petruk ) 

In respect of this clause, it was noted the applicant for 
the Development Permit requested an opportunity to appear before 
Council, and it was 

MOVED by Alderman Rankin, 

THAT the delegation be heard on this matter . 

- CARRIED. 

FINANCE MATTERS 

Information Brochure (G.V.R.D.) 

and 1973 Tax Bills 
(Clause 2) 

After considering the information in this clause, it was 

MOVED by Alderman Volrich, 

THAT the clause be deferred for the time being, and in the 
meantime the Board of Administration be requested to discuss 
further with Bud Elsie Limited, the information brochure proposed, 
particularly in respect to the possibility of providing information 
on both the City of Vancouver and the Regional District in one 
pamphlet, for inclusion in the 1973 tax bill distribution. 

- CARRIED. 

Land Management Program 
(Land Bank) 

(Clause 4) 

After considering this clause, it was 

MOVED by Alderman Rankin, 

THAT approval be given to expenditure of $5,000, for hiring 
outside assistance in developing information system needed in 
respect of the City's property holdings, pursuant to the information 
contained in the clause . 

- CARRIED. 

Balance of Finance Matters 

MOVED by Alderman Hardwick, 

THAT Clauses 1, 3 and 5 of the Board of Administration report 
(Finance Matters) be adopted. 

- CARRIED. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 


MOVED by Alderman Bowers, 

THAT the Agenda business be varied, to permit consideration 
at this time of a report of the Committee on Finance and Administra- 
tion respecting bonds . 


- CARRIED 


B. Bids re $7,000,000 
City Bonds 

Alderman Bowers, on behalf of the Committee on Finance and 
Administration, submitted the following report, dated February 13, 
1973: 

"On February 6, 1973 City Council approved the calling of bids for 
$7,000,000 City of Vancouver debentures, the bids to be returnable on 
February 13, 1973 (1:30 p.m. P.S.T.) with the Mayor, Chairman of the Finance 
and Administration Committee and the Director of Finance to establish the 
characteristics of the debenture issue (these characteristics are described in 
the subject heading above). The bids are herewith reported to Council for 
final decision, in accordance with normal procedure. 

The bids were called and were opened at 1:30 p.m., February 13, 1973, 
and are listed hereunder: 

Net Payment Offered 
Syndl cate per $100 of Par Value 

Merrill Lynch, Royal Securities Limited $99-571 
(Syndicate Managers) 

Merill Lynch, Royal Securities Limited 
Harris 6 Partners Limited 
Greenshields Inc. 

PItfield Mackay Ross £ Co. Limited 
Gairdner S Company Limited 
Fry, Mills Spence ,L imi ted 
Bank of Nova Scotia 

A. E. Ames & Co. Limited $99,363 

(Syndicate Managers) 

A. E. Ames S Co. Limited 

Wood Gundy Limited 

Pemberton Securities Ltd. 

Odium Brown 6 1. B. Read Ltd. 

Dominion Securities Corp. Ltd. 

Richardson Securities of Canada 

Equitable Securities Canada Ltd. 

Burgess Graham Securities Ltd. 

Bank of Montreal 

Canadian Inperial Bank of Commerce 
The Royal Bank of Canada 
Bank of British Columbia 

Mldland-Osler Securities Limited $99,286 

(Syndicate Managers) 

Midland-Osier Securities Limited 

Burns Bros, and Denton Limited 

Nesbitt Thomson Securities Limited 

Cochran Murray Limited 

Levesque, Beaubien Inc. 

The Toronto-Dominion Bank 

McLeod, Young, Weir 6 Company Limited $98.9'» 
(Syndicate Managers) 

McLeod, Young, Weir & Company Limited 
Bell, Gouinlock £ Company, Limited 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 

Bids re $7,000,000 
City Bonds (continued) 


The conditions attached to the bid submitted by the high bidder 
(Merrill Lynch, Royal Securities Limited) did not meet the City's bid specific- 
ations in two particulars, and after discussion, the members of the Committee 
on Finance and Administration re comme nd to Council that the bid of the syndicate 
managed by A. E. Ames & Co. Limited (Tecond highest bidder) for ^7, 000, 000 
of City of Vancouver bonds, as described in the tender call, be accepted at $99,363 
per $100 of par value, and that cheques accompanying the other bids be returned 
to the tenderers. " 


MOVED by Alderman Bowers, 

THAT the recommendation in the foregoing report of the Committee 
on Finance and Administration be adopted, and therefore, the bid 
of the syndicate managed by A. E. Ames & Co. Limited for the 
$7,000,000 City of Vancouver bonds, be accepted, and the cheques of 
the remaining bidders be returned. 

- CARRIED. 


During consideration of the foregoing item, the Mayor arrived 
and took the Chair. 


C. PROPERTY MATTERS 

Lease North-east Corner of 
Thurlow and Hastings Streets 
(Clause 3) 

MOVED by Alderman Hardwick, 

THAT Clause 3 of the Board of Administration report (Property 
Matters), dated February 9, 1973, be adopted. 

FURTHER, THAT the Director of Planning and Civic Development 
and the Supervisor of Property and Insurance be requested to 
consider for report to Council, the optimum use of the property 
referred to in the clause, with the view to the Council thereafter 
discussing the matter with Marathon Realty Co. Ltd. 

- CARRIED. 

Marine Insurance 
(Clause 10) 

MOVED by Alderman Rankin, 

THAT Clause 10 of the Board of Administration report (Property 
Matters), dated February 9, 1973, be adopted. 

- CARRIED. 

MOVED by Alderman Bcwers, 

THAT the Standing Committee on Finance and Administration 
consider the subject of Marine Insurance referred to, as well as 
the City's present insurance policy, generally. 

- CARRIED. 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 
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PREOPRTY MATTERS (continued) 

Balance of Property Matters 

MOVED by Alderman Hardwick, 

THAT Clause 1 of the Board of Administration report (Property 
Matters), dated February 9, 1973, be received for information; and 
Clauses 2, and 4 to 9 inclusive, be adopted. 

- CARRIED. 


D. Additional Positions: 

City Clerk's Department 

The Board of Administration, under date of February 9, 1973, 
submitted the following report: 

' Your Board has received the following report from the Administrative 
Analyst » 

"At the request of the City Clerk, a review of the work of his 
Department, concerning provision of secretarial services to the 
Aldermen, the preparation of minutes and material for City Council 
and meetings of Standing Committees, has been undertaken. 

It is evident that there has been a substantial increase in the 
level of service required as 90 sets of material are now produced 
for each Standing Committee and 1^0 sets of material are prepared 
for Council meetings. (For a Council meeting of February 6, 15000 
sheets of material were printed, collated and distributed in the 
IkO sets). The City Clork has demonstrated that each individual 
report tends to be longer than previously as a more detailed expla- 
nation is given in many instances. This factor alone requires more 
time for typing and preparation. 

The Aldermen have requested additional secretarial services and the 
two secretaries assigned to the duty state that the amount of work 
requested already exceeds their ability to provide a satisfactory 
level of service. 

In the circumstances, I recommend three additional permanent posi- 
tions, npmolyt 

1 Clerk Steno III - for secretarial services to the Aldermen. 

1 Clerk Steno II - to provide additional assistance in the 

preparation of minutes and material for 
Council meetings and for meetings of 
Standing and Special Committees. 

1 Clerk Typist II - to provide assistance to the City Clerk's 

stenographic group by carrying out such 
duties as collating material, delivering and 
returning material from the Printing Section, 
xeroxing, filing, copy typing, and similar 
dutl es . 

I further recommend that the City Clerk be authorised to hire on a 
tomporaiy basis outside help, either by direct recruitment or through 
the use of a secretarial service af^ency prior 

to appointinont of personnel to the three recommended positions. This 
will enable the City Clork to imiuodiately alleviate the difficulties 
now experienced in providing the service required. 

The establishment of the three recommended positions will require 
additional space and equipment. Initially, space can be found in the 
existing area assigned to the Department; this will however create 
an over-crowded position and it will be necessary for the long term 
to provide additional spRce for the Department, The equipment 
required ia listed below in the estimate of costs. 

nKPoirr of tiik director of personnel service s 

The Director of Personnel Services hnn reviewed the duties and res- 
ponsibilities of the three propof^d new positions. He recommends 
that tliey bo classified as follownl 

1. Position providing stenographic assistance to the Aldermen - 
Clerk Stenographer III, Pay Gr^de 13 ($552-659). 


Continued 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 

Additional Positions: 
City Clerk's Department 
(continued) 


2. Position performing stenographic duties relating to processing 
of Minutes of Council and Committees - Clerk Stenographer II, 
Pay Grade 10 ( $'*89-58l* ) . 

3. Position performing duties in General Office, including typing, 
filing, etc. - Clerk Typist II, P.G.9 ($'*70-552). 

This report has been discussed with the Business Manager of the Muni- 
cipal and Regional Employees' Union who is in agreement and has raised 
no objection to the waiving of the usual requirement affording the 
Union reasonable opportunity to consider and make representation to 
Council . 

ESTIMATE or COSTS 

Clerk Steno III P.G.I3 ($552-659) $ 552 per month 
" " II P.G.IO ($'+89-57'*) ^+89 " 

" Typist II P.G. 9 ($'*70-552) ^^70 " " 

$1 ,511 " " 

Fringe Benefits 12|-5& I89 " 


It 


$1.700 " " 

Estimated salary and fringe benefit 
costs - permanent positions 10 months 

(Mar. l-Dec.31 ) $17,000 

Estimated temporary help requirement 
- say 1 Clerk Typist II position 6 

months equivalent - P.G.9 - $^+89 + 10% 3.228 

$20,228 

Equipment cost estimates 

3 - Electric Typewriters - $685.00 ea. $2,055 

3 - Steno Desks - $260.00 ea . 780 

3 - " Chairs - $ 52.50 ea. 158 

1 - Pocket Memo Dictating Machine 159 

1 - " Transcriber 290 

12 - Cassettes ^^0 3.'*82 

Total estimated cost - I973 $23.710 

The Comptroller of Accounts advises that if the recommendations of 

this report are approved, that the 1973 budget estimates of the City 

Clerk be adjusted during budget review to includ j the funds for the 
additional staff and equipment. 

SUMMARY or RECOMMENDATIONS 

It is recommended that: 

1. Thp following positions bo ostablishod in the City Clerk's 
Dopartmont effective upon adoption of this reporti 

1 Clerk Stono III P.G.I3 ($552-659) 

1 Clerk Steno II P.G.IO ($'+89-57'*) 

1 Clerk Typist II P.G. 9 ($'*70-552) 

in accordance with the rocoinmendntions of the Director of 
Personnel Services. 

2. The City Clerk be authorized to obtain assistance of temporary 
personnel for the positions until the positions nre filled by 
permanent appointees (this will enable the Department to Immed- 
iately provide the required level of service). 

3. The 1973 budget estimate of the City Clerk be adjusted durinp 
budget review Lo includo funda for additional staff ($20,228) 
and equipment ($3,'*82) and expenditures necessary in advance of 
approval of the budfiat bo authorised." 

YOUR nOAItD recowiiionds adoption of the recommendations of this report. 


(continued) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 

Additional Positions: 
City Clerk's Department 
(continued) 

MOVED by Alderman Rankin, 

THAT the recommendations contained in the foregoing Board 
of Administration report be adopted. 

- CARRIED. 

E . West End Senior 

Citizens' Project 

The Board of Administration, under date of February 7, 1973, 
submitted the following report: 

'The Director of Permits & Licenses reports as followsi 
BACKGROUND 

"Following the completion of a Senior Citizens' Project In the West End, 
called Nicholson Towers, consideration was given to the construction of 
another Senior Citizens' Project. A possible savings in the site costs was 
considered possible by the uso of 'air rights' over a planned Community 
Centre for the West End. On this basis, agreement was received from the 
Federal/provincial Partnership that after completion of the project by the 
City, the housing component would be sold to the Federal/Provincial 
Partnershi p. 

After a period of submissions of various proposals by the Architects, 
the concept of a 'single' building was abandoned because legal and 
administrative c&mpl i:xi t i cs made it impossible to satisfy all parties 
concerned. The final approved concept was a Community Centre on Denman 
Street adjacent to the King George High School and a separate Senior 
Citizens' Housing Project on a site bounded by Haro, Barclay and Bidwell 
Streets. Playing fields would be developed between the two Projects. 
Although this resulted in Senior Citizens' buildings on their own separate 
site, the Federal/provincial Partnership has required the City to have 
the responsibility for carrying the Project to completion. 

An Agreement was signed between the City and the Federal/Provincial 
Partnershi p whi ch in effect says that the City will construct the Senior 
Citizens' Housing Project at a cost not to exceed $5,502,651.00. 
After completion of the building complex, it will be sold to the 
Federal/provincial Partnership for the construction cost plus $900,000.00 
for the site. It further states that the Partnershi p wi 1 1 reimburse 
the City for the administrative costs and Clerk of the Works' salary which 
it will have incurred. 

The above amount of $5,502,651.00 is one that was negotiated by a 
Council Committee in February, 1972 with the Senior Governments. 

On May 9» '972, Council instructed the Architects, Thompson Berwick 
Pratt & Partners, to prepare the necessary drawings and documents required 
for tenders, based on an approved sketch scheme. 

PRESENT POSITION 

Tenders have now been received for the construction of the Senior 
Citizens' Project and are listed below. 

Each tender was accompanied by the required Bid Bond. 

BIDDER AMOUNT 

Frank Stanzl Construction Ltd, $ 5,398,000.00 

Dawson & Hall Limited $ 5,619,268.00 

Imperial Construction (B.C.) Ltd. $ 5, 709, 7H. 00 

Northern Construction Company, $ 5,7'*l ,57'*. 00 

Division of Korr i son-Knudsen Company, Inc. 

Smith Bros S' Wilson, Limited $ 5,787,700.00 

Grimwood Construction Co. Ltd. $ 5,79'*,000.00 

Cnna Construction Co. Ltd. $ 5,802,000.00 

J.inin Western Controc.tors Limited $ 5,831 .S^'f*. 00 

(continued) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 

West End Senior 
Citizens ' Project 
(continued) 

The tenders were examined and found to be in order. The lowest 
tender is that of Frank Stanzl Construction Ltd. 

Twelve alternate prices were required with the tender suljini s si ons . 
These related to a witle range of items and were required to establish the 
individual costs before they were included in the contract. These various 
alternates have been discussed at a meeting with the Architects and 
representatives of the C.M.H.C. and the City. Four of the alternates 
relating to heating and plumbing work have been established as required 
items. The cost is in the amount of $20,253.00 and results in an 
adjusted tender amount of $5,418,253.00. 

The Architects, with our concurrence, recommend that Council accept 
the tender of Frank Stanzl Construction Ltd. On the basis of the low 
tender, the revised estimate for the actual construction of the building 
and landscaping of the site is as follows: 

Contract Amount 

Architects and Engineers Fees 

Relocation of Services 

Miscellaneous Costs 

Soils investigation. Advertising 
Development Permit 

Provisional Allowance for Clerk of the 28,000.00 

Works Salary and Other Administrative Charges 

$ 5,928,i<53.00 


We have received verbal advice from Senior Officials of CMHC that 
should Council agree to the awarding of this Contract, both the Federal 
and Provincial Governments have given preliminary assurance they they 
will accept the increased costs arising from this higher Tender. 

It is RECOMMENDED that: 

A) Council accept the tender of Frank Stanzl Construction Ltd. in the 
amount of $5, '♦I 8,253.00 and enter into a contract with thrm for 
construction of the Sanior Citizens' Project, such contract to be 
satisfactory to the Corporation Counsel, but on the condition that 
prior to award of a contract, agreement be received from the 
Federal and Provincial Government and the C.M.H.C. that they will agree to 
the increased costs arising from the award, and to an Amendment to the 
Agreement in conformity therewith. 


$ 5,418,253.00 
400,000.00 
78,000.00 
4,200.00 


B) The City Treasurer be authorized to return the bid bonds to the 
unsuccessful bidders." 


Your Board RECOMMENDS that the Recommendation of the Director of Permits and 
Licenses be approved.' 


MOVED by Alderman Hardwick, 

THAT the recommendation of the Board of Administration, 
contained in the foregoing report, be adopted. 

- CARRIED. 

F . Report of Standing Committee 

on Environment - February 1, 1973 

Water Use along the 
North Eraser River 
(Clause 1) 

In connection with this clause, it was 


(continued) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 

Report of Standing Committee on 
Environment - February 1, 1973 (cont'd) 

Water Use along the 
North Eraser River (continued) 

MOVED by Alderman Linnell, 

THAT this clause of the Report of the Standing Committee on 
Environment, dated February 1, 1973, be adopted; 

FURTHER, THAT when the required report is received, the 
Council be given a Report Reference thereon. 

- CARRIED. 

Pioneer Place 
(Clause 2) 

In connection with this clause, it was 

MOVED by Alderman Linnell, 

THAT this clause be adopted, after changing the heading from 
'Pioneer Park' to 'Pioneer Place.' 

- CARRIED. 

Proposed Squamish Bulk 
Coal Loading Port 
(Clause 3) 


In connection with this clause, it was noted that the Chairman 
of the Save Howe Sound Committee had furnished a letter, enclosing 
a brief, urging the preservation of the whole of the Howe Sound 
area as a recreational area. The request is made for an opportunity 
of appearing before Council on the matter. 

MOVED by Alderman Linnell, 

THAT Clause 3 of the report of the Standing Committee on 
Environment, dated February 1, 1973, be adopted. 

(Amended) 

MOVED by Alderman Hardwick, in amendment , 

THAT the following be added to the motion of Alderman Linnell: 

"FURTHER, THAT the Provincial Government be requested to 
advise when a Public Hearing will be held on this question, 
and be asked to submit to Council, in advance, any 
additional material as and when such becomes available, to 
assist the Council in prior study, in respect of any 
presentation the City may make at the Hearing." 

CARRIED. 

(The following motion of Alderman Linnell, as amended, was put 
and CARRIED: 

"THAT Clause 3 of the report of the Standing Committee on 
Environment, dated February 1, 1973, be adopted; 

FURTHER, THAT the Provincial Government be requested to advise 

when a Public Hearing will be held on this question, and be 

asked to submit to Council, in advance, any additional material 

as and when such becomes available, to assist the Council in 

prior study, in respect of any presentation which will be made to 

the Hearing." , . , . 

(Carried . ) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (continued) 

Report of Standing Conunittee on 
Environment - February 1, 1973 (cont'd) 

Proposed Squamish Bulk 
Coal Loading Port 
(Clause 3) - continued 

MOVED by Alderman Linnell, 

THAT the Save Howe Sound Committee be advised of the action 
being taken by Council, and if they still wish to appear before 
Council, arrangements will be made. 

- CARRIED. 

Jericho - 38 Acres 
(Clause 4) 

In connection with this clause, it was 

MOVED by Alderman Linnell, 

THAT Clause 4 of the report of the Standing Committee on 
Environment, dated February 1, 1973, be adopted, after changing 
in the Committee's recommendation, the words 'Federal Government' 
to read 'Minister of National Defence,' 

- CARRIED. 


R.C.M.P. - Jericho Site 
(Clause 5) 

MOVED by Alderman Linnell, 

THAT Clause 5 of the report of the Standing Committee on 
Environment, dated February 1, 1973, be adopted. 

- CARRIED. 


ACKNOWLEDGMENT 

At this point, the Mayor paid tribute to Mr. and Mrs. W. 
Fearing, who developed a mini-park on City-owned property, at 
the foot of Nanaimo Street. In this regard, the Mayor presented 
a plaque of recognition. 


At approximately 4:00 p.m., a short recess was observed, 
followed by an 'In Camera' meeting. 

The Council resumed its open session at approximately 7:30 p.m. 
with the following personnel: 

PRESENT : Mayor Phillips 

Alderman Bowers, Har court, Hardwick, 
Linnell, Marzari , Massey, Pendakur, 
Rankin and Volrich 


ABSENT : 


Alderman Gibson . (on civic business). 
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DELEGATIONS AND UNFINISHED BUSINESS 
Minor Hockey at the P.N.E. 

j The President of the P.N.E. Minor Hockey Association, and 

the President of the Hastings Community Association, appeared 
before Council and submitted briefs, dated February 12 and 
February 8, respectively, in support of the request that the Forum 
be made available for minor hockey without interruption due to 

I other activities of the P.N.E. The request was also made for 

[ parking privileges for 50 cars. 

j Alderman Volrich advised that the President of the P.N.E., 

I who had been invited to attend this meeting, was in touch with him 
I to explain his absence, in that he would be out of the City, but 
on return would be arranging a meeting at an early date with the 
' representatives of the Minor Hockey Association. 

MOVED by Alderman Rankin, 

THAT the Pacific National Exhibition be instructed to give 
the PNE Minor Hockey Association parking privileges for fifty cars; 

FURTHER THAT the P.N.E. give continuous ice time at the Forum 
for minor hockey without interference from boat shows or other 
P.N.E. activities. 

(amended) 

MOVED by Alderman Hardwick, in amendment , 

THAT the following be appropriately included in the motion of 
Alderman Rankin, 

"that the Council, through the Mayor, instruct the P.N.E. 
to alter the forthcoming boat show display area so as to 
keep the ice sheet in the Forum free for minor hockey. " 

- CARRIED. 

The motion, as amended, was put and CARRIED as follows: 

"THAT the Council, through the Mayor, instruct the P.N.E. to 
alter the forthcoming boat show display area so as to keep 
the ice sheet in the Forum free for minor hockey; 

FURTHER, THAT the Pacific National Exhibition be instructed 
to give the PNE Minor Hockey Association parking privileges 
for fifty cars; 

AND FURTHER THAT the P.N.E. give continuous ice time at the 
Forum for minor hockey without interference from boat shows 
or other P.N.E. activities." 

(Carried) 

MOVED by Alderman Linnell, 

THAT the Park Board be requested to make an early application 
for a portion of the $10,000,000 Provincial Government fund 
appropriated for community facilities, in order that ice and other 
related facilities in the Hastings Park area may be constructed. 


- CARRIED. 
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REPORT REFERENCE AND UNFINISHED BUSINESS 


Expansion of 

Oakridqe Shopping Centre 

The Council further considered the Board of Administration 
report of January 18, 1973, containing recommendations on the 
matter of the proposed expansion of Oakridge Shopping Centre, at 
650 West 41st Avenue. 

Representatives of the architects, and a representative of 
Woodward Stores Ltd., followed by the Deputy Director of Planning 
and Civic Development, and the Assistant City Engineer, Traffic 
and Transportation Division, gave report explanations to the Council 
and answered various questions. 

After due consideration, it was 

MOVED by Alderman Volrich, 

THAT further consideration of this matter be deferred, and 
the applicant be directed to reconsider the plans submitted, 
with the view to considering provision for better amenities for 
the community, shoppers and employees than presently provided, and 
taking further into account the concerns expressed by Council as 
to traffic congestion and other matters. 

- CARRIED. 

BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

G. Report of Standing Committee 
on Civic Development 

- February 1, 1973 

MOVED by Alderman Hardwick, 

THAT the Report of the Standing Committee on Civic Development, 
dated February 1, 1973, be received for information. 

- CARRIED. 

H. Trip by False Creek 
Team to San Francisco 

The Board of Administration, under date of February 12, 1973, 
submitted the following report: 


'The Director of Planning and Civic Development reports as follows: 

"An orientation trip by the False Creek team to San Francisco 
has been proposed and is included as an expenditure item in 
the proposed 1973 False Creek budget. The need for this travel 
has been discussed with the Board of Administration and the 
Chairman of the Special Committee re Council re False Creek. 

San Francisco is very similar to Vancouver in many respects. 
It is also a larger metropolis and contains development areas 
similar to the False Creek area but in a substantially more 
advanced stage of development. In addition, the San I'rancisco 
Redevelopment Agency has a continuing and on-going programme of 
developments similar to the False Creek redevelopment proposals. 
There is advantage in having the staff team obtain first-hand 
information at this time. 

Alderman W. G. Hardwick intends to take a group of university 
students to San Francisco by bus February 21st to 25th, and has 
agreed to make suitable arrangements in order that members of 
the False Creek team can gain the maximum benefit from a short 
trip to that City. 


(continued) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 


Trip by False Creek Team 
to San Francisco (cont'd) 


Careful consideration has been given to the many travel and 
accommodation options in order to keep the cost of this proposed 
trip to a reasonable minimum. The estimated cost for five members 
of the False Creek Team to travel to San Francisco is $985. The 
allocation of funds includes the following: 

Return air fare - $102 per person $510 
Accommodation and out-of-pocket 475 
expenses-5 days 5 4 nights 

A saving of $53 per person could be obtained if members of the 
team were to travel by bus both ways. However, this would result 
in a loss of two full days in San Francisco. Travel by air one 
way and bus one way provides no saving. 

The members of the False Creek Team who would travel to San 
Francisco are Messrs. D.M. Hickley, N. Griggs, P. Lau, G. Shanks 
and E. Roffey. It is proposed that the False Creek team fly to 
San Francisco in the early morning on Wednesday, February 21st 
and would be away for three working days. It is their intention 
to take full advantage of the weekend for investigations in San 
Francisco, returning in the evening of February 26th. 

The Director of Finance advises that funds are available in the 
False Creek Capital Appropriation Budget. 

It is RECOMMENDED that the five members of the False Creek team 
be granted three days leave of absence with pay. It is FURTHER 
RECOMI'inNDEU that an amount up to $1,000 be made available from 
the False Creek Capital Appropriation Budget. " 

Your Board RECOMMENDS tliat the report of the Director of Planning 
and Civic Development be approved. ' 

MOVED by Alderman Volrich, 

THAT the recommendation of the Board of Administration, con- 
tained in the foregoing report, be adopted. 

- CARRIED. 


I . Development Permit: 
2696 West Broadway 

The Board of Administration, under date of February 12, 1973, 
submitted the following report: 


'The minutes of Council meeting of February 6, 1973 contain the 
following item: 

"Alderman Harcourt advised of complaint received in respect 
of Development Permit #60568, and additional uses to 2696 
West Broadway; it being the view that sufficient consulta- 
tion with citizens in the area was not carried out. Par- 
ticularly, the complaint refers to the provision for surface 
parking in this residential area. 

The Mayor directed the matter to the Director of Planning 
and Civic Development for report." 

The Director of Planning and Civic Development reports as follows: 

"The development permit application referred to is for a one- 
storey building at the southeast corner of Broadway and 
Stephens for a restaurant/retail stores and a parking area 
for 29 cars on the site across the lane at the northeast 
corner of Stephens and 10th Avenue. 


(continued) 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

Development Permit: 
2696 West Broadway 
(continued) 

The building development on the Broadway frontage is an out- 
right use under the Zoning & Development Bylaw, but the park- 
ing is proposed in an area zoned RS-1 (Single Family) . This 
is a "conditional use" in the Zoning & Development Bylaw sub- 
ject to approval of the Technical Planning Board, and the TPB 
have consistently notified property owners adjoining such pro- 
posed developments. 

In this case 13 owners were notified, no objections were 
received, and three letters were received stating that there 
were no objections to the proposed developments. The site at 
the present time is vacant and can only be described as a mess. 

At its meeting on January 19, 1973, the Technical Planning 
Board approved the application subject to a number of condi- 
tions, including the approval of landscape development, etc. 
Because of the inquiry at Council on February 6th, issue of 
the development permit has been held up. 

It is understood from the solicitor for the owner that there 
is a deadline on the obligation for this property which matures 
on February 14th. The proposal is not in conflict with the 
West Broadway Beautif ication and, as the 13 people most affected 
by the proposal have no objections, the TPB have approved the 
application. If Council wish the TPB to take any other action, 
perhaps they can so instruct." 

Your Board submits the foregoing report of the Director of Planning 
and Civic Development for the consideration of Council. ' 

MOVED by Alderman Rankin, 

THAT the action taken by the Technical Planning Board, in 
approving this Development Permit application, be confirmed. 

- CARRIED. 

COMMITTEE OF THE WHOLE 

MOVED by Alderman Rankin, 

THAT the Committee of the Whole rise and report. 

- CARRIED. 

MOVED by Alderman Rankin, 
SECONDED by Alderman Bowers, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED. 

MOTIONS 

A. Closing and Stopping up: 
Lane North of 5th Avenue, 
East of Scotia Street 

MOVED by Alderman Rankin, 
SECONDED by Alderman Bowers, 

THAT WHEREAS the City of Vancouver is the owner of all the 
streets, and lanes lying within the limits of the City of 
Vancouver; and 


(continued) 
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MOTIONS (continued) 

Closing and Stopping up: 

Lane North of 5th Avenue, 

East of Scotia Street (continued) 

The owner of the lots on both sides of the lane north of 
5th Avenue, between Scotia Street and the lane south of 
2nd Avenue has made application to acquire this portion 
of lane; 

THEREFORE BE IT RESOLVED that all that portion of lane 
lying between a line joining the north westerly corner 
of Lot 18, Block 26, District Lot 200A, Plan 197 to the 
south westerly corner of Lot 19, said Block 26, and a line 
joining the most easterly limit of the northerly limit of 
Lot 14, said Block 26 to the south easterly corner of Lot 
21, said Block 26; the same as shown outlined red on plan 
prepared by A. Burhoe, B.C.L.S. dated August 17th, 1972, 
and marginally numbered LF 6207, a print of which is 
hereunto annexed, be closed, stopped up and conveyed to 
the owner of the abutting lands; and 

BE IT FURTHER RESOLVED that the said closed lane be consol- 
idated with said abutting lands. 

- CARRIED. 


1 . Pacific National Exhibition 

I 

MOVED by Alderman Rankin, 
SECONDED by Alderman Linnell, 

THAT the motion of Alderman Rankin, with regard to the Pacific 
National Exhibition, submitted at the February 6, 1973/ Council 
meeting, be deferred for consideration at the next Council meeting. 

- CARRIED. 

2 . Day Care Facilities 

At the last meeting of Council, Alderman Rankin submitted a 
motion concerning Day Care Facilities. He requested, however, the 
motion be withdrawn at this time, as this matter would be considered, 
in due course, through the Standing Committee on Social Services. 

3 . Expropriation for New 
Airport Runway 


At the last Regular Council meeting. Alderman Harcourt, by 
motion, requested a sum of money for the distribution of pertinent 
information, through the school students, to citizens affected by 
the proposal to construct a new runway at the airport. 


(continued) 
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MOTIONS (cont'd) ^ ' 

Expropriation for New 
Airport Runway (cont'd) 

The motion, after being changed with permission of Council, reads 
as follows: 

"MOVED by Alderman Har court, 
SECONDED by Alderman Pendakur, 

THAT the Director of Social Planning be authorized to 
expend an amount of up to $100.00, in respect of the distribution 
of such information, chargeable to the P.O.S.E.R. fund. 

- CARRIED. 

4 . Leave of Absence : 
Alderman Linnell 

MOVED by Alderman Rankin, 
SECONDED by Alderman Bowers, 

THAT Alderman Linnell be granted leave of absence for the 
period February 20th to March 8th, 1973, inclusive. 

- CARRIED. 

5 . Per capita Grant 

MOVED by Alderman Bowers , 
SECONDED by Aldf^rman Pendakur, 

THAT WHEREAS in his budget speech the Minister 
of Finance proposes to increase the per capita 
grant to municipalities from $30 to $32; 

AND WHEREAS this increase - the first. in three years 
- in no way meets the inflation of costs facing the 
municipalities ; 

AND WHEREAS the budget contains no other proposals 
for substantial relief for municipalities, or for 
removing part of the costs of education from home- 
owners ; 

AND WHEREAS in consequence the City of Vzmcouver 
will be forced to raise substantially the taxes on 
property - a regressive measure which will cause 
hardship to many home-owners and tenants in the 
city; 

THEREFORE IT IS MOVED THAT j 

1) this Council urges the Minister to reconsider 
his budget, and to redirect some of the 
anticipated surplus to greater aid for 
municipalities; 

2) the Council recommends that the per capita 
grant for 1973 be established at $35, - 

the change from $30 to $35 being in line with 
the expected increase in provincial revenues; 

3) the Council seek the endorsement of the Union 
of B.C. Municipalities for this request. 


CARRIED. " 
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ENQUIRIES AND OTHER MATTERS 

1. Alderman Linnell: made reference to a letter from 

Development Permit - Mr. W. F. Wainwright and petitioners, 

2933 West 28th Ave. complaining with regard to the granting 

of a Development Permit in respect 
of property at 2933 West 28th Avenue. 


2. Alderman Linnell: 

Meeting with Mr. W.G. 
Rathie of the National 
Harbours Board 


The Alderman felt that a satisfactory 
arrangement for this property might be 
negotiated if the City agreed with 
Mr. Rathie in his request that a second 
overpass be developed, to give further 
access to the National Harbours Board 
property in the area than is now provided 
by the Heatley overpass. She advised 
that the N.H.B. is willing to 
finance both the construction 
and the necessary landscaping. 

The Alderman also referred to Mr. 
Rathie ' s concern about development of 
a waterfront roadway. Further, there 
are lands owned by the Harbours Board 
and the City which could be developed 
on a park basis. 

The Alderman advised the discussions 
were most co-operative and felt the 
furtherance of these matters should be 
through the Council's Waterfront 
Committee and so recommended. 


advised of meeting recently with 
Mr. W. G. Rathie, Member of the 
National Harbours Board, and discussed 
the matter of obtaining from the Harbours 
Board the upland seven lots along 
Wall Street, between Kaslo and Slocan. 


The Mayor advised that he and Commissioner 
Ryan would like to work also with the 
Waterfront Committee, and it was the 
general agreement of Council that the 
Special Committee's authority should be 
expanded to include further negotiations 
with the National Harbours Board on the 
basis of Alderman Linnell 's recommendation. 


NOTICE OF MOTION 

Notices of Motion were filed, as follows, and recognized by 
the Chair: 

1. Shannon Property: 

Delay in Construction 

MOVED by Alderman Volrich, 

THAT WHEREAS it is the policy of the City of Vancouver that it 
is in the public interest that the zoning and development of the 
Shannon property, at 5 7th Avenue and Granville Street, be reviewed by 
Council in public hearing before any development takes place; 

(continued) 
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NOTICE OF MOTION (cont'd) 


Shannon Property: 

Delay in Construction (cont'd) 

AND WHEREAS certain legal actions have been commenced before 
the Courts with reference to the said zoning and development; 

THEREFORE BE IT RESOLVED THAT in the interests of all parties 
concerned, the developer be requested to refrain from further 
construction work on the property until the matters in issue raised 
by the lawsuits have been determined by the Courts. 


MOVED by Alderman Volrich, 

THAT WHEREAS in circumstances where it is desired by a 
developer to alter or amend plans which have previously been 
approved under a Development Permit, the Director of Planning and 
Civic Development is given certain discretion to waive the necessity 
for a new application in situations where he deems the amendment to 
be of minor nature; 

THEREFORE BE IT RESOLVED THAT in the case of the Shannon 
development, at 5 7th Avenue and Granville Street, the Director of 
Planning and Civic Development be directed to bring before Council 
any and all applications by the developer for amendment or alterations 
to the development permit. 


(Notice ) 


2 . 


Shannon Property - 

Alteration to Development Permit 


(Notice ) 


The Council recessed at approximately 10:20 p.m 
'In Camera' meeting. 


for an 


****** 


The foregoing are Minutes of the City Coxincil meeting 
of February 13, 1973, adopted on February 20, 1973. 



MAYOR 


CITY CLERK 
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BOARD OF ADMINISTRATION 


PERSONNEL MATTERS 


SUPPLEMENTARY REPORT 


FEBRUARY 9, 19 73 


RECOMMENDATION 


1. 


Recruitment of Public Health Inspectors 


The Director of Personnel Services reports as follows: 

"At present, there are six vacancies for Public Health Inspector, 
including four new positions recently approved by Council. In 
addition to this, it is anticipated that there will be four 
retirements during 1973, making a total of at least ten positions 
to be filled during the year. 

Recruiting activity is well under way, arrangements having been 
made to advertise in the local press, in selected newspapers on the 
Prairies, in the Business Edition of the Globe and Mail, and in 
Public Health Journals. On the basis of previous recruiting 
experience, it is expected that this will produce a good response 
and that we will be able to attract a number of qualified applicants 
with the requisite experience. 

However, we also wish to be in the position where, if necessary, we 
can offer employment to recent graduates of institutions such as 
B.C.I.T., who have been certified by the Canadian Board of 
Certification of the Canadian Public Health Association, but who 
are short on practical experience. Our present first level of Public 
Health Inspector I is designed for fully qualified Inspectors with 
significant field experience. At Pay Grade 23 ($860-1033 per month), 
the initial salary is considerably higher than necessary for a 
recent graduate and is well above the corresponding recruiting rate 
of other agencies. 

I therefore RECOMMEND that authority be granted to fill vacancies 
where necessary with recent graduates, at a salary lower than the 
present Pay Grade 23. My review of other jurisdictions indicates 
that an appropriate starting rate for such applicants would be 
Pay Grade 19 ($720-860 per month). An appointee would remain at this 
level for a maximum of two years, receiving 6 month increments, and 
would then progress to Pay Grade 23, assuming satisfactory performance. 
I further RECOMMEND that the Medical Health Officer have authority 
to approve progression to the higher level after only one year's 
field experience if in his judgment an incumbent has achieved the 
full level of competence. 

I further RECOMMEND that this new class at Pay Grade 19 be titled 
Public Health Inspector I. This will require the retitling of the 
present Public Health Inspector series as shown below. The salary 
of these classes will not be affected: 


Class No. 


Present Title 


New Title 


467 
468 
473 
469 
465 

A Class 
will be 


Public Health Inspector I 

Public Health Inspector II 

Public Health Inspector III 

Public Health Inspector IV 

Public Health Inspector V 


Public Health 

Public Health 

Public Health 

Public Health 

Public Health 


Inspector II 
Inspector III 
Inspector IV 
Inspector V 
Inspector VI 


Specification 
prepared at a 


for the new Class of Public Health Inspector I 
later date. 


This report has been discussed with the City Medical Health Officer 
and the Business Manager of the Municipal and Regional Employees' 
Union. The Business Manager of the Municipal and Regional Employees' 
Union has indicated his disagreement with the recommendations." 

Your Board RECOMMENDS that the above recommendation of the Director 
of Personnel Services be adopted. 


2S3 


BOARD OF ADMINISTRATION .... (WORKS - 1) 

February 9, 1973 
The following is a report of the Board of Administration :- 


WORKS & UTILITY MATTERS 


RECOMMENDATIONS ; 

1, Crane Attached to Western Outboard and 
Equipment Building - 1820 Fir Street 


The City Engineer repojrbs as follows: 

"On July IS, 1972, Council received a report concerning the abuse 
of the street, illegal parking, and the use of a crane which overhangs Fir 
Street by Western Outboard and Equipment Limited - 1820 Fir Street, 

In his letter of January 8, 1972, Mr. E, Paul, General Manager of 
Western Outbosird and Equipment Limited, stated that he planned to relocate 
his business and requested Council's permission to continue the use of the 
crane for a further eight (8) months. Council approved the recommendations 
that Western Outboard and Equipment Limited be permitted to use the overhead 
crane at 1820 Fir Street imtil December 31, 1972. 

Negotiations between Western Outboard and the City for the new site 
has extended much longer than was anticipated with the result that the City 
will not have the new building available for this firm until the end of 
March 1973. These negotiations were the subject of a report by the Supervisor 
of Properties and Insurance, approved by City Council on January 16, 1973- 

As this hoist will be required to remove boats from the existing 
headquarters at 1820 Fir Street, when the new building is completed, an 
extension for the operation of this crane would be appropriate." 

I RECOMMEND that Western Outboard and Equipment Li mi ted be permitted 
to use the overhead crane at 1820 Fir Street until March 31, 1973* 

Tour Board RECOMMENDS that the foregoing recommendation of the City 
Engineer be adopted. 


2. Tender No. 731 - Curbs and Pavements on Sundry 
Streets and Pavements on Sundry Streets 

The City Engineer reports as follows: 

"Tenders for curbs and pavements on sundry streets and pave- 
ments on sundry lanes in the City of Vancouver were opened on January 29th, 1973 
and referred to the City Engineer for tabulation and report to the Board of 
Administration. 

All tenders have been checked and are In order with the exception 
of some minor arithmetical errors which had no bearing on the status of low tenders. 
Tabulations of Tender No. 731, the average unit prices for major Items of work 
included in this tender, and a graph showing the Street Contracts Cost Index have 
been circulated to Council. 

All projects Included In this tender were approved by Council 
at a Court of Revision held on November 16th, 1972. 


. . . .Cont • d 
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Clause No. 2 Cont'd 


The City Engineer RECOMMENDS that:- 

(a) Contracts be awarded to the low tenderers as follows: 

Columbia-Bitulithic. a division of Ashland Oil Canada Limited 
Granville Island, VANCOUVER 9, B.C. 

Project "A" - Rupert Street - 2nd Avenue to 14th Avenue 

- Knight Street - 33rd Avenue to 41st Avenue 

- 57th Avenue - Knight Street to Argyle Street .. $273,581.00 

Project "C" - Asphaltic concrete pavements and surfacing 

on sundry streets .. $668,650.00 

Castle Concrete Limited 

4781 Byrne Road, BURNABY, B.C. 

Project "B" - P.C. concrete curbs and gutters on sundry 

streets $422,487.00 

Capital City Construction Company Limited 

230 Brunette Street, NEW WESTMINSTER, B.C. 

Project "D" - Asphaltic concrete lane pavements on sundry 

lanes .. $229,977.00 

(b) Contracts satisfactory to the Corporation Counsel be 
entered into. 

(c) The bid bonds of the unsuccessful tenderers be returned." 

Your Board RECOMMENDS the foregoing recommendation of the 
City Engineer be adopted. 


FOR COUNCIL ACTION SEE PA6E(S) dt^^-^ 
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BUILDING AND PLANNING MATTERS 

RECOMMENDATION 

1. Letter from Mr. W. Petruk re 

Retention of Addition to Building 


The Director of Permits and Licenses and the Director of Planning and 
Civic Development report that: 


"Mr. Walter Petruk in January 1972, submitted this letter:- 


I refer to your letter of December 2, 1971 relating to my 
above-noted development permit application. 

I have noted the condition v/hich is beinp imposed to my appli- 
cation. My compliance with this condition v;ould result— in con- - 
slderable expense and hardship to me and I consider that the 
Improvements and additiona v/hich I have made to these promises 
are not only s decided improvement to the premises themselves, 
but are also in keening v/ith the character and ax.enities of the 
area. Accordingly I am obliged to request a hearing before 
City Council on the matter of my application. 

In this connection I a.Ti enclosing plans of the premises v/hich 
will show the additions for -.■••hich I am seeking a permit. 

Would you kindly advise me as to the appropriate 4?^® "'nd tine 
for a hearing on this matter before City Council. 


The site - a 50' x 125' lot - is located on the south side of 
West 14th Avenue between Willow and Heather Streets. 

The Zoning is RT-2 - Two Family Divelling District. 

For many years the two-storey with basement dwelling has 
contained the following APPROVED occupancy: 

- Basement - one dwelling unit provided by Technical 
Planning Board until December 31, 1970 (Zoning By-law 
provides for Technical Planning Board's consideration 
of further limited periods of approval.) 

- Main floor - two housekeeping units 

- Second floor - two housekeeping units and one sleeping 
unit 

In February 1971 the registered owners of the property were 
advised by letter of the need to make application for further 
period of limited consent on the basement dwelling unit (or 
discontinue use). Further an addition had been erected to 
the main floor of the building without permits in the violation 
of the Zoning and Development By-law, the Building By-law and 
the Plumbing By-law. 

The registered owners were advised as to procedures; that 
fhe addition erected to the rear of the main floor must be 
removed and also the provisions of Appeal to the Board of 
Variance. 


cont 'd . 
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Clause #1 continued : 

The Zoning and Development By-law provides in most 
District Schedules that the Technical Planning Board 
may grant special approval to develooment permits for 
the retention or conversion of various living 
accommodations to the existing buildings: 

i . e . : - 

" ' The conversion of an existing building into dwelling units or 
housekeeping or sleeping units in any case where such exist- 
ing building by reason of its age and size is deemed to be 
unsuitable for its present use; before granting a development 
permit the Technical Planning Board shall haVe regard to 
the regulations for the multiple dwelling districts and also to 
the amenity of the neighbourhood. ' 

'^A dwelling unit or housekeeping or sleeping unit other than 
one granted a development permit in accordance with clause 
(3) above which has been installed or used prior to June 18th, 
1956, with or without one or more of the required City permits 
may be granted a development permit limited in time. 

An existing building is considered to be a building as 
existing June 18, 1956. 

The maximum permitted floor space ratio in this RT-2 Zoning 
District is 0.45. 

The existing building has a habitable floor area of 3,463 sq. 
ft. A floor space ratio of 0.55. 

The additions - 217 sq. ft. - would further increase the floor 
space ratio to 0.59. 

Two appeals were filed to the Board of Variance to retain the 
addition and the additional accommodation. One in April 1971 
and a subsequent appeal in August 1971. Both were withdrawn 
by the applicant. The applicant stating he had received legal 
advice to withdraw. 

The enforcement division of the Department of Permits and 
Licenses wrote to Mr. W. Petruk in July 1971 again advising 
him of the items of contravention; of the various procedures 
and remedies and the required compliance with the By-laws. 

Subsequently, Mr. Petruk filed Development Permit Application 
No. 56756 to: 

- retain basement dwelling unit 

- alter and provide two dwelling units on the main floor 

- retain addition to the rear 

- to provide a sleeping room in the basement and a 
living room on the main floor together with a partially 
roofed over sundeck - the living room addition being 
13'6" X 21'. 

The Technical Planning Board APPROVED the basement dwelling 
unit for a further limited period of five years expiring 

October 31, 1976; APPROVED the provision of the two dwelling 
units on the main floor subject to the unauthorized- addition 
at the rear of the basement and" main floor being first removed. 


cont 'd 


I 


287 


Board of Adminis ti-a t ion, February 9, 1973 (BUILDING -3) 

Clause #1 continued : ^ 

Mr. Petruk on November 23, 1971 filed an appeal to the Board 
of Variance appealing the decision of the Technical Planning 
Board requiring the removal of the basement and main floor addition. 

The Board of Variance considered Appeal No. 18537 on December 
2, 1971 and disallowed the appeal. 

NOTE : Section 572 & 573 of the Vancouver Charter 
dealing with the Board of Variance provides 
in part that: 

"No. 6 - No appeal shall lie from the decision 
of the Board." 

As the applicant had not complied with the conditions of 
approval by the Technical Planning Board the Development 
Permit Application was Refused in July 1972. 

However, further enforcement action has been deferred pending 
consideration by Council of Mr. W. Petruk 's submission. 

Notwithstanding the further contravention of the floor space 
ratio provisions of the RT-2 Zoning District; additions are 
not permitted to expand or increase the occupancy of existing 
buildings. 

The Technical Planning Board can consider requests to convert 
or alter suitable existing buildings in residential districts 
(other than the RS-1 & RS-4 one family dwelling districts). 


RECOMMENDATION 

The Director of Permits and Licenses and the Director of Planning 
and Civic Development recommend that having regard to the provisions 
of the Zoning and Development By-law and the decision of the Board 
of Variance that regular enforcement procedures be now implemented. 

The submission of this report has inadvertently been delayed as 
work arrears has prevented the submission of this report prior 
to the 1972 Civic Strike and since that time it has not been 
possible to submit the report until this date because of work 
priorities. 

Your Board RECOMMENDS that the foregoing recommendation 
of the Director of Permits and Licenses and the Director of 
Planning and Civic Development be approved. 


DELEGATION REQUEST 


FOR COUNCir ACTION SEE PA6E{S) c^.^:i ^ 
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(FINANCE - 1) 


FINANCE MATTERS 


RECOMMENDATIONS 


1. Central Files Staff - Engineering Department 


The City Engineer reports as follows: 


"HISTORY 


The Correspondence Records of the Engineering Department have, for 


many years, been divided into three separate systems, each located in 
different offices and administered by different administrators using differ^- 
ent systems. 


(a) Engineering Central Files 

(b) Electrical Division (previously Electrical Department) 

(c) Traffic Division 

Each system is operated by a separate Records Clerk in each area. 
Late in 1971 at the completion of Engineering Department office 


renovations, the Electrical Division files and the Records Clerk (Clerk 
Typist II) was transferred to the Central Files area on the 6th Floor. 
Provision was made for the Records Clerk (Clerk Typist II) of the Traffic 
Division and their files to be moved to the 6th floor Central Files area 
when open shelf file cabinets were installed. This latter move is now 
to take place in approximately 6 weeks' time. 

There has not been any increase in the niamber of Records Clerks 
controlling the files of (a) and (b) above since their inception. The 
Records Clerk (Clerk Typist II) was added to the complement of the Traffic 
Division in 1968 to control its correspondence due to the need for more 
positive control and because of the severe backlog of unfiled material on 
hand at that time. 

CURRENT STATUS 

At the present time, a very serious backlog of unfiled material is 
on hand in the Central Files area on the 6th floor because; 


(a) At the time the Electrical Division Records Clerk £ind 
files were transferred to the Central Files area, a re- 
latively large backlog of unfiled material was on hand 
in the Engineering Department Central Files system since 
the volume of material and the complexity of subjects and 
procedures had been increasing steadily over the years as 

a result of the overall increase in the Engineering Depart- 
ment staff. Department reorganizations and normal growth. 

(b) Over a period of years, in some cases. Branch and Divisional 
staff members retained some Central File correspondence in 
working files in their offices. The relocation of Engineerv- 
ing staff into their new offices resulted in a review of files 
containing such correspondence and its return to Central Files 
for coding, indexing and filing. This now requires that several 
large boxes of material must be reviewed, processed and filed 
where necessary. 

(c) Due to the 1972 strike, only limited Central Files action was 
taken respecting material received during that time or 
returned to Central Files during that period. Note ; Some 
overtime was approved and was worked after the strike to off- 
set this to some degree but the time worked was insufficient. 


Cont'd. . . . 
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CLAUSE NO. 1 (cont'd.) 

(d) In October 1972 the Records Clerk who had been controlling 
Electrical Division correspondence and the Clerk Typist I 
(Runner position) left the service resulting in the re- 
maining Central Files Records Clerk having to spend a con- 
siderable time training two new staff members on Central 
File procedures while also attempting to provide service 
to the Electrical Division as well as other Engineering 
Department staff. This resulted in a further worsening 

of the situation. 

(e) A 5.5$ increase in incoming correspondence was experienced 
in 1972 alone and the increase in the past 5 years has been 
15.5$. 

It is to be noted that the increase in correspondence 
received for the period from the end of the strike to 
December 31, 1972 is 13. more than was received during 
the same period in 1971. This has also contributed to 
the increased backlog of unfiled material. 

The above has therefore created the serious situation with so much 
iinindexed eind unfiled material on hand that it has become impossible to 
provide service to staff and to make any progress on catching up with the 
file procedures without additional staff being added to Central Files pei*- 
sonnel. It is definitely required that this backlog of material on hand be 
processed and filed to eliminate further wasted time on prolonged searches 
and unnecessary interim procedures. 

1973 BUDGET PROVISION 

Provision has been included in the 1973 Budget (subject to Council 
approval of this report) to provide for the employment of 2 temporary Clerk 
Typists for 10 months. (A review at the end of that time should be made to 
determine if such assistance or portion of it should be continued beyond the 
end of 1973, either temporarily or as a permanent staff increase) . The estimated 
1973 cost of salaries will be $9, 4.00. Existing used and borrowed furniture and 
equipment will be utilized by this staff while temporarily employed. 

The Director of Personnel Services has reviewed the duties and respon- 
sibilities of these proposed new positions and recommends that they be classi- 
fied at the Clerk Typist II level (Pay Grade 9, 1/^70-552 per month) . 

NEW CENTRAL FILES SYSTEM 

The Research Branch of the Department has been working with Central 
Files personnel for some time establishing the recommended methods and pro- 
cedures to be used in a Consolidated Central Files System. The system will 
consolidate the records of the above three separate systems and will: 

(a) provide for all correspondence records to be brought to 
a common storage area in an updated system. 

(b) eliminate duplicate filing services. 

(c) eliminate duplicate files. 

(d) reduce the overall area occupied by present /^-drawer 
metal cabinets by providing open-shelf file units. 

(e) permit service to be provided to staff full time (not 
previously possible because of lunch and rest periods 
of the individual Records Clerks) . 

It is now urgently necessary to relieve the Senior Records Clerk of 
her normal duties to work on file procedures relative to this system. 


Cont'd 
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CLAUSE NO. 1 (cont'd.) 


UNION CONSIDERATION 

This matter has been discussed with the Business Manager of 
the Municipal and Regional Employees Union who concurs with the follow- 
ing recommendations. 

RECOMMENDATIONS 

In order to: 

(a) Eliminate the backlog of material on hand and 

(b) relieve the Senior Records Clerk to organize, schedule 
the transfer of material and set up procedures and 
manuals for the New Central Files System, I RECOMMEND 
that Central Files staff be increased, as follows: 

(1) One Clerk Typist II (temporary to December 31, 1973) - to 
permit the Senior Records Clerk to carry out functions 

in (b) above. 

(2) One Clerk Typist II (temporary to December 31, 1973) - to 
perform duties to reduce the current backlog, and that; 

(3) a further review and report to Council of the staff situation 
will be made prior to December 31, 1973." 

Your Board RECOMMENDS the foregoing recommendation of the 
City Engineer be adopted. 


Information Brochure for Inclusion with 1973 Tax Bills 
The Director of Finance reports as follows: 

"A communication has been received from the public relations firm 
for the Greater Vancouver Regional District requesting that the Regional 
District be allowed to include a brochure in the mailing of the various 
municipalities' 1973 tax bills. 

Normally the City of Vancouver develops its own brochure, considered 
to be of limited effect, but In 1970 Council agreed to substitute a GVRD pam- 
phlet. Both a City and a GVRD pamphlet cannot be included with the tax bill 
because of technical stuffing and weight problems. 

The GVRD does have something of an Identity problem which they are 
trying to overcome, and I would recommend to Council that permission be granted 
to Include the GVRD pamphlet with our 1973 tax bills in place of a City pamphlet. 

Your Board RECOMMENDS that the above recommendation of 
the Director of Finance be approved. 


(Copies of the aforementioned letter is circulated for 
Council's information) 
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3. Filing Equipment - New Courts Building - Court Administrator's Office 

Your Board has received the following report from the Administrative Analyst: 

"In conjunction with the Police Systems Analyst, I have examined the filing 
requirements of the Court Administrator's office. 

PRESENT SYSTEM ; 

The Court Administrator is responsible for keeping the documents which consti- 
tute the record of the proceedings of each case brought before the Provincial 
Courts in the city. This covers not only all cases disposed of, but all actions 
which were commenced and have not been proceeded with for any reason. Approxi- 
mately 25,000 files are opened annually. This figure is increasing. 

There is a comprehensive filing system for keeping by date order the files of 
cases actually assigned to individual courts. This system is adequate and 
while it will need some expansion when additional courts are established in the 
new building, it is not dealt with further in this report. 

There is very considerable reference made to the files on concluded or aban- 
doned cases. Enquiries come from sources throughout the entire Criminal Justice 
community and usually require reference to the precise document in question. 
Up to four years files must be kept available for speedy access. 

The present facilities are most inadequate consisting of wooden shelving built 
into the existing rooms and these could not in any event be re-installed in the 
new Courts building. Much time is lost and unnecessary effort is expended 
trying to cope under current working conditions. 


PROPOSAL; 


The solution is to install open shelf filing of a type similar to that already 
approved, and successfully in use in a number of City Departments. The advan- 
tages, briefly, are that more effective control over files and greater accessi- 
bility is provided with much less effort on the part of the filing staff. 

Owing to space limitations in the present building and because of the volume 
of files involved (approx. 100,000), it is not feasible to install a complete 
new system before the move to the new building. 


Conversion is recommended on the basis of installing a sufficient amount of 
shelving to accommodate 1973 and 1974 calendar year files and to progressively 
install the remainder of the system as the need arises. While there would be 
benefits from converting existing files, the cost is considered excessive. The 
solution for dealing with the accumulation of past files may be to microfilm 
them; meanwhile, files for 1971 and prior can be housed in a basement room in 
the new building when occupied. 

It is recommended that an open shelf filing system be established to be instal- 
led progressively over a four to five year period. 

COSTS; 


The estimated total costs of the total system is as follows; 


Shelving 
File Folders 
Supplies 


Total cost of System 
over 5 years 


(a) For 1973 Files 
to be installed 
Now 


$ 649.00 
3,012.00 
150.00 


$3,811.00 


(b) For 1974 & 3 

subsequent years 
to be installed 
when required 

$ 3,801.00 
12,050.00 
600.00 


$15,451.00 


$19,262.00 FOB Vancouver Before Provincial 

Taxes. 


Cont' d 
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CLAUSE NO. 3 (continued) 

Note: File Folders are pre-numbered and will be recycled 
over an expected life of 12/l5 years. 

It is recoinmended that 1973 requirements be purchased in advance of budget 
approval and that equipment for 1974 be purchased before December 1973. 
Subsequent years to be included with 1974 and future annual budget submissions. 

To undertake the work involved in the installation of the new system, some 
temporary help is required. It is recommended that a temporary position of 
Clerk Typist I P.G. 5 ($408-470) be established for a period of 3 months termi- 
nating May 31, 1973. 

The Director of Personnel Services has reviewed this report and concurs with 
the proposed classification. The Business Manager of the Municipal & Regional 
Employees Association has been advised. 

SUMMARY OF 1973 OOSrS; 


Shelving, Folders & Supplies 
Plus 5^ B.C. Sales Tax 


One - Clerk Typist 1-3 months 
Fringe Benefits 10^ 


Estimated 1973 Budget Cost 


RECOMMENDATIONS ; 

1. That the estimated expenditure of $9,350 be included in the 1973 budget 
of the Provincial Court Administration Department and that authority be 
granted for expenditure of the necessary funds prior to adoption of the 
1973 expenditure estimates. 

2. That expenditures for open shelf filing requirements for 1975 and subse- 
quent years be included in the annual budgets of the Department." 

YOUR BOARD RECOMMENDS adoption of the recommendations. 
RECOMMENDATION & CONSIDERATION 


4 . Land Management Program (Land Bank) 

Your Board submits the following report of the Director of Finance 
to Counc 1 1 . 

"Accompanying this report Is a preliminary position paper providing 
various details concerning the land held by the City and providing various 
Ideas concerning the possible nature of the program, for Council consideration. 

It Is clear from the preliminary work that a Land Management Program 
win need specific policy direction from Council on such matters as: 

a. what type of program Is desired, to be determined after 
Council decides on the basic Intent of the program; 

b. management structure of the program; 

c. financial considerations such as 

- are additional funds required and If so, what source 
should they come from 

- should the program provide Income to the City's 
Revenue Budget , and 

- how self-supporting should the program be. 


1973 


Equipment for 


$3,811.00 
190.55 
$4,001.55 

$1,224.00 
122.40 
$5,347.95 

$9.349.50 


1974 

$3,811.00 
190.55 
$4,001.55 


$4,001.55 


Cont'd 
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CLAUSE NO. 4 (continued) 

After consfderfng the position paper Council will undoubtedly have 
further questions, prior to any final conclusion. One very obvious question 
concerns a much more detailed analysis of the land the City currently holds. 
Section 7 deals with the need for and nature of the additional information 
requi red. 

it is recommended that Council approve $5,000 for hiring outside 
assistance in developing the relatively simple information system needed, 
including provision for keeping it updated, plus some temporary help to gather 
the information. Our own Data Processing and Systems Division staff are 
overloaded and are unable to do the work without considerable delay. The 
$5,000 represents a guess as to the required funds as it now appears that we 
may be able to tie the information file directly to our computerized master 
land file. If so, then considerable programming costs will be avoided." 

Your Board submits the above report and the concurrent position 
paper of the Director of Finance for Council's cons iderat ion and recommends 
approval of the $5,000 needed to develop the detailed Information system 
concerning the City's property holdings. If Council approves, then the 
$5,000 would be included in the City's 1973 Operating Budget. 


RECOMMENDATION 

5. Staffing Requirements - Vancouver Public Library 

The Board of Administration has received the following report from the Co-Ordinator 
of Data Processing S Systems Division: 

"The Director of the Vancouver Public Library has submitted a report recommending 
certain changes in staff levels at the Praserview Branch Library and the Main Library 
on Burrard Street. 

The new Praserview Branch Library is not being used as much as was anticipated before 
it was opened and the Director has therefore recommended a decrease in the clerical 
staff conplement of that Branch. Annual savings of this reduction will approximate 
$9,300 at 1972 salary rates. Because of incireasing workloads at the Main Library on 
Burrard Street, the Director is recommending additional staff for the Science and 
Technology Division and the Acquisitions Division. The History and Government 
Division has also experienced an increase in use during the last year and on 
January 9th, 1973, Council approved a recommendation to add a half-time Library 
Clerk III position to that Division's staff complement. 

There has been significant increase in use of the reference material in the Science 
and Technology Division, such that the level of service to the public has deterior- 
ated and the filing of books on the shelves is considerably behind schedule. To 
alleviate this problem, it will be necessary to increase the Library Clerk II time 
by 12 hours per week and the Library Clerk I tine by 19 hours per week at an 
additional annual salary cost of $5,234 at 1972 salary rates. 

There has been an increase in workload in the Acquisitions Division caused in the 
iiain by a change in the method of distribution of Government documents. Rather than 
an automtic method of distribution as in the past. Government agencies are now 
changing to a selective method of distribution vvJiere documents are not received by 
our Library unless they are specifically ordered. This has resulted in a 300% 
increase in workload in the Ordering Section of the Acquisitions Division. Because 
of this increased work in the ordering procedure, staff have been diverted from 
normal duties in receiving and distributing this material and the result has been 
a large backlog in this area. 

To eliminate this backlog, it will be necessary to add two full-time positions of 
one Library Clerk I and one Library Clerk II, but also reduce the number of part- 
time Library Clerk II hours by 25 hours per week. The net additional annual cost 
will be approximately $8,200 at 1972 salary rates. 


Cont' d 
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CLAUSE NO. 5 (continued) 


The Conptroller of Accounts advises that the approximate additional cost of $4,000 
(1972 rates) will be provided by an adjustment of the Departmental budget during 
Budget Review. 

RECOMMENEATIONS : 

It is RECOMMENDED that: 

I. Fraserview Branch Library: 

A. Library Clerk II positions be reduced from 2 regular positions, plus 19 
part-time hours a week to 1 regular position, plus 25 part-time hours 

a week. 

B. Library Clerk I positions be reduced from 2 regular positions to 1 regular 
position, plus 12 part-time hours a week. 

II. Science and Technology Division: An additional 19 hours per week of Library 
Clerk I time and an additional 12 hours per week of Library Clerk II time be 
provided . 

III. Acquisitions Division: 

A. 1 new Library Clerk I position and 1 new Library Clerk II position be 
created . 

B. The Library Clerk II part-time hours be reduced by 25 hours per week. 

IV. The approximate additional cost of $4,000 (1972 rates) be provided by an 
adjustment of the Departmental budget during Budget Reivew." 


Your Board RECO>f€M)S that the recommendations of the Co-Ordinator of Data 
Processing S Systems Division be approved. 


FOR COUNCIL ACTION SEE PA4E(S) iAk 
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FEBRUARY 9, 1973 


INFORMATION 


1 . DEMOLITIONS 


The Supervisor of Property & Insurance reports as follows 

"I have received and opened quotations from various contractors 
for demolition of the structures listed below and have awarded 
the contract to the low bidders as noted :- 


Property 

242-246 Powell St. 
Lots 23 & 24, Blk. 
5, D.L, 196 


1041 Woodland Dr. 
Lot 7, Block 26, 
D.L, 264A 


Project 

Provincial 
Courts 
(Vamcouver ) 
Complex 

Britannia 
Community 
Services 
Centre 


Successful 

Bidder 


F.Gormley 


City to 

Pay Code No . 


P.J.Blackall $6,100.00 442/1209 


$ 645. OO 5830/428 


1559 Parker St. 
Lot 15, Block 24, 
D.L. 264A 


1029 Woodland 
Lot 5, Block 26, 
D.L. 264A 


1651 Parker Street 
and 1651 Rear, 
Lot 16, Block 23, 
D.L. 264A 


Britannia 
Community 
Services 
Centre 

Britauinia 
Community 
Services 
Centre 

Britannia 
Community 
Services 
Centre 


Able Demolition 
& Trucking 
Contractors 
Ltd. 

John Bulych 


S. Kelly 


$435. OO 5830/428 


$1,045.00 5830/428 


$1,095.00 5830/428 


The above contracts have been confirmed by the Board of 
Adminisxration axid are reported to Council for INFORMATION." 


Your Board submits the foregoing report to Council for INFORMATION. 


RECOMMENDATION 


2. SENIOR CITIZENS' HOUSING PROJECT - 
KITSILANO. l87ii West 2nd Avenue 


The Supervisor of Property and Insurance reports as follows :- 

"On December 19th, 1972, City Council, "In Camera" instructed 
the Supervisor of Property and Insurance to negotiate for the 
purchase of two sites for public housing for senior citizens 
in the Kitsilano area. 1 87!^. West 2nd Ave, legally described 
as Lot 5, Block 227, D.L. 526, is required for this project as 
part of a 125 » site at the S/E corner of 2nd Avenue and Cypress 
Street. 
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Clause 2 Continued... 

These premises comprise a 1 3/4 storey frame dwelling, with 
a main floor axea of 650 sq, ft., full concrete basement, 
erected in 1910 on a 25« x 120' site, zoned RM-3. This dwel- 
ling contains 6 rooms occupied by the owner, has 4 plumbing 
fixtures, a patent shingle roof, siding exterior, a concrete 
foundation and is heated by an automatic oil conversion 
furnace. Condition of this improvement is fair for age and 
type. It is proposed to demolish this house when vacant. 

Following negotiations with the owner, she has agreed to sell 
for the sum of $25,000.00 as of February 15th, 1973, subject 
to the owner retaining rent-free possession until March 31st, 
1973. 

The foregoing represents a fair and reasonable price for this 
property. This transaction has been reviewed by Central 
Mortgage & Housing Corporation and the details thereof entered 
in their records. 

RECOIMENDED that the Supervisor of Property and Insurance be 
authorized to acquire this property for the sura of $25,000.00 
on the foregoing oasis, chargeable to Code #565/1007." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of 
Property & Insurance be adopted. 


3. Lease North-East Corner of 

Thurlow and Hastings Streets 

The Supervisor of Property and Insurance reports as follows 


" Lots 9 and 10, Block 1, D. L. l85 were acquired jointly by the City of 
Vancouver and the Canadian Pacific Railway in June, 1929 in connection 
with the construction of the then proposed tunnel, and title vested in the 
Canadian Pacific Railway, the City to share equally with the Company 
taxes, insurance, and other expenses, and also the revenues from such 
lands. 

In response to numerous applications for lease of the subject properties, 
authorization was received from the City Bigineer on May, 1971 that the 
abutting Thurlow street-end except the West 20 feet thereof could be leased 
in conjunction with Lots 9 and 10 for car parking purposes. 

The paiicing site was advertised for lease on August 28, 1971 and tenders 
were opmed on September 13, 1971, one tender only being received in the 
amount of $275.00 per month from In^erUL Parking Limited. This bid was 
accepted and an interim monthly agreement was entered into with Imperial 
Parking Limited at a rental of $275.00 per month commencing October 1st, 1971. 

This is a rather complex arrangement in as much as the parking site revenues 
are apportioned at $95.00 per month to the City, representing rent on the 
street-end, and $l80.00 per month, representing rent on Lots 9 and 10 — such 
revenue being spilt equally between Canadian Pacific Limited and the City. 

While there has been considerable delay in drawing a satisfactory lease 
document to cover this situation, the rent of $275.00 has been collacted 
monthly from IiiQ)erlal Parking Limited. 
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Clause 3 Continued. . . 

The Law Department now advises that the lease documents have proven acceptable 
to all three parties and reqiiire formal approval of City Coiincil. 

RECOMCEMDED that a lease dated October 1st, 1971, in the name of The 

City of Vancouver, Canadian Pacific Limited, and In^jerial ParidLng Limited 
of the subject area be approved on the foregoing basis," 

Your Board 

RECOMMENDS that the foregoing Recommendation of the Supervisor of Property and 
Insurance be adopted. see Attached Drawing. 

\\. ACQUISITION FOR BRITANNIA COMMUNITY SERVICES 
CENTRE SITE - 161^9 Parker Street 


The Supervisor of Property & Insurance reports as follows: 

" I6i4.9 Parker St. legally described as Lot 1?, Block 23, D.L. 26l4A,is 
required for the Britannia Community Services Centre. This project is 
to be developed as an Urban Renewal Scheme under Section 21+ of the National 
Housing Act. 

These premises comprise a 1-storey frame dwelling with a floor area of 
approximately 880 sq.ft., erected in I909 on a site 33* x 122', zoned R.M.3. 
The dwelling contains 5 rooms, $ plumbing fixtures, patent shingle roof and 
exterior, full concrete basement and is heated by a gas-fired hot air furnace. 
This dwelling is in good condition for age and type. 

Following negotiations, the owner has agreed to sell for the sum of $23,500.00 
as of February l5, 1973^ This price represents a fair and reasonable value for 
the property and has been approved by Central Mortgage & Housing Corporation. 
The owner will continue occupancy of the premises, rent free, xmtil February 
28, 1973 at which time it is proposed to demolish the dwelling. 

RECOMMENDED that the Supervisor of Property & Insurance be authorized to 
acquire this property for the sum of $23,500.00 on the foregoing basis, 
chargeable to Code # 5830^27." 

Toiir Board 

:iEC0MMENDS the foregoing recommendation of the Supervisor of Property & Insurance be 
< idopted. 


5. AUTHORITY FOR DEMOLITION OF PREMISES 
Known as 901 - 905 Howe Street and 
818 - 838 - 850 Smithe Street 


The Supervisor of Property and Insuraaice reports as follows :- 
History 

"Lots 1 to 37, Block 71, D.L, 541, bounded by Hornby, Nelson, 
Howe and Smithe Streets, were purchased by the City January 5th, 
1970 for future use as a Civic Square. As part of the trans- 
action, the acquisition included certain existing structures. 

It is City practice to retain existing residential cind commercial 
improvements until such time as the land is required for its 
ultimate use. However, due to dilapidated conditions of the 
structures, all have been demolished, except two masonry apartment 
buildings. These buildings are economically being continued in 
operation with reasonable expenditures for deferred maintenance. 
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Clause 5 Continued. . . 

It is to be noted that Lots 1-10, 12-25 and 28-37 in Block 71 
have since been developed as a commercial parking lot and leased 
on a monthly rental basis. 

Following purchase of Lots 1 to 37 inclusive, negotiations were 
commenced to acquire Lot 38, Block 71, D.L, 541, situated at 
the South-west corner of Howe and Smithe Streets, to complete 
City ownership of the block. The City and the private owner 
failed to reach an agreement as to the terms of acquisition, 
and by Resolution of Council, dated March 14th, 1972, expropria- 
tion proceedings were authorized. The City accepted conveyance 
of Lot 38 as of October 26th, 1972, without prejudice to the 
interests of either party in the forthcoming arbitration to 
establish an accepted settlement of purchase. 

Present Situation 


The improvements on Lot 38, known as 901-905 Howe Street and 
818-838-850 Smithe Street, are in poor condition. The improve- 
ments consist of two buildings, 2h and 3 storey frame structures 
converted into a variety store, restauraunt, beauty salon and 
apartments. Prior to the City obtaining ownership, all tenants, 
excepting the beauty salon, had vacated with each tenant removing 
his fixtures, with little vailue now remaining within the struc- 
tures. 

In order to bring these buildings up to the minimum safety and 
health steindards, as now required under the Laaidlord & Tenant 
Act, it would be necessary to immediately contract for rewiring, 
roofing, heating, plumbing, interior repairs and painting at an 
estimated minimum cost of $18,000,00, 

The existing beauty salon, operating under limited conditions 
of a temporary water service, is paying a monthly rent of 
$200,00, They have been advised of their temporary status as 
a tenant. 

It is suggested that under the circumstances, it would be more 
realistic for the City to demolish the improvements on Lot 38 
and lease the lot for parking use (at an estimated monthly 
rental! of $164,00) until such time the overall prop)Osed develop- 
ment of Block 71 takes place. 

For this reason, it is suggested that the tenant be served 
notice to vacate the building by March 31st, 1973, with demolition 
to immediately follow. Ihis procedure is endorsed by the City 
Solicitor, 

RECOMMENDED that the Supervisor of Property and Insurance be 
authorized to issue the "Notice to Vacate" ajid subsequently 
arrange for the demolition of the existing improvement on Lot 
38, Block 71, D,L, 541, and the lot be then incorporated in the 
existing parking lease at ain additional monthly rental of $164,00, 

Your Board 

RECCMMENDS the foregoing recommendation of the Supervisor of 
Property and Insuraaice be adopted. 


299 


BOARD OF ADMINISTRATION, February 9, 1 973 (PROPERTIES - 5) 

6. CHAMPLAIN HEIGHTS - DECOSMOS VILLAGE HOUSING 
COOPERATIVE (Site #l8 Champlain Village) re 
Public Utility Easement and Amendment to Lease 
Agreement, Lot 100, D.L. 339 

The Supervisor of Property and Insurance reports as follows :- 


"On November 17th, 1970, City Council approved the lease of Lot 100, 

D, L.339 to United Cooperative Housing Society (now known 
as the DeCosmos Village Housing Cooperative) for a period 
of 50 years. 

A request has now been received from B.C. Hydro to have aoi 
executed easement agreement drawn up between themselves and 
the City of Vancouver covering the installation of public 
utilities to serve the housing units in this complex. The 
utilities have been placed underground and the agreement 
has been executed by DeCosmos Village Cooperative and by 
Central Mortgage and Housing Corporation which holds a 
mortgage against the lease granted by the City to the Society. 
B.C. Hydro wishes to register this agreement. 

Arrangements have been made and are covered by a second agree- 
ment for ain amendment to the easement agreement whereby the 
Society assumes all the City's obligations thereunder so that 
the City assumes no responsibilities in connection therewith. 

The City Engineer concurs with the utility plains submitted by 
B.C. Hydro, numbered 461-U07-D86, and approves of the ease- 
ment agreement. 

RECOMMENDED that the City do join with DeCosmos Village Housing 
Cooperative and Central Mortgage and Housing Corporation in 
granting aun easement to British Columbia Hydro aind Power Author- 
ity for the installation and maintenaince of public utilities 
in Lot 100, D.L. 339 to serve the housing accommodation erected 
thereon and subject to the documents first being approved by 
Corporation Counsel that the Mayor and the City Clerk be 
authorized to execute the covering agreements on behalf of 
the City of Vauicouver." 

Your Board 

RECOMMENDS the foregoing recommendations of the Supervisor of 
Property and Insurance be adopted. 

7. ADVANCE PURCHASE - BRITANNIA COMMUNITY 
SERVICES CENTRE - 1030 McLean Drive 

The Supervisor of Property & Insurance reports as follows :- 

"On September 19th, 1972 City Council approved a report of 
the Director of Planning & Civic Development confirming revised 
site boundaries for the Britannia Community Services Centre. 
This report also authorized the Supervisor of Property aind 
Insurance "to acquire those properties within the approved 
site boundaries which are included in the existing agreements; 
further, that advance purchasing be authorized of those 
properties within the approved site boundaries not included 
in the current agreements, in advance of approval of the 
boundaries by the senior governments." 

Lot 12, Block 26, D.L. 264A, known as 1030 McLean Drive, is 
located in the area designated for Advance Purchasing and has 
been offered for sale by the owner. 
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These premises comprise a 1% storey and basement frame 
dwelling with a main floor area of approximately 945 sq.ft., 
erected in 1911 on a site 33' x 93.5', zoned RM-3. This 
dwelling contains 6 rooms, plus 3 inferior basement rooms, 
2 bathrooms, has a patent shingle roof, shingle aind stucco 
exterior, concrete foundation and is heated by a gas-fired 
hot air furnace. This house is in average condition for age 
aind type. 

Following negotiations with the owner's solicitor, the owner 
has agreed to sell for the sum of $21,500.00 as of February 
15th, 1973, subject to the owner retaining rent-free posses- 
sion of the property to March 31st, 1973. 

The foregoing represents a fair and reasonable price for this 
property. This transaction has been reviewed by Central Mortgage 
and Housing Corporation sind the details thereof entered in their 
records. It is proposed to demolish this dwelling when vacant. 

RECOMMENDED that the Supervisor of Property and Insurance be 
authorized to acquire this property for the sum of $21,500.00 
on the foregoing basis, chargeable to Code #531/1222 - Advsince 
Purchases - Redevelopment." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of 
Property and Insurance be adopted. 

8. SENIOR CITIZENS' HOUSING PROJECT 
KITSILANO - 1892 West 2nd Avenue 

The Supervisor of Property and Insurance reports as follows :- 

"On December 19th, 1972, City Council, "In Camera" instructed 
the Supervisor of Property and Insurance to negotiate for the 
purchase of two sites for public housing for senior citizens 
in the Kitsilaino area. The above property, legally described 
as Lot 2, Block 227, D.L. 526, is required for this project 
as part of a 125' site at the S/E corner of 2nd Avenue and 
Cypress Street. 

These premises comprise a 1 2/3 storey and full basement 
frame dwelling with a main floor area of 700 sq. ft,, erected 
in 1910 on a 25' x 120' site, zoned RM-3. This dwelling contains 
7 rooms, has 7 plumbing fixtures, a patent shingle roof, asbestos 
shingles on exterior walls, a concrete foundation and is heated 
by an automatic gas furnace. Condition of this dwelling is 
fair for age and type. It is proposed to demolish this house 
when vacant. 

Following negotiations with the owner, she has agreed to sell 
for the sum of $25,000.00 as of February 15th, 1973, subject 
to the owner retaining rent-free possession until March 31st, 
1973. 

The foregoing represents a fair aind reasonable price for this 
property. This transaction has been reviewed by Central 
Mortgage and Housing Corporation and the details thereof 
entered in their records. 

RECCM4ENDED that the Supervisor of Property and Insurauice be 
authorized to acquire this property for the sum of $25,000.00 
on the foregoing basis, chargeable to Code #565/1009." 

Your Board 
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RECOMMENDS the foregoing recommendation of the Supervisor of 
Property and Insurance be adopted. 
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9. SENIOR CITIZENS' HOUSING PROJECT 
KITSILANO - 1820 Cypress Street 

The Supervisor of Property and Insurance repx5rts as follows 

"On December 19th, 1972, City Council, "In Camera" instructed 
the Supervisor of Property and Insurance to negotiate for the 
purchase of tvto sites for public housing for senior citizens 
in the Kitsilano area. The above property, legally described 
as Lot 1, Block 227, D.L. 526, is required for this project 
as part of a 125' site at the S/E corner of 2nd Avenue and 
Cypress Street, 

These premises comprise all/3 storey and full basement 
frame dwelling with a main floor area of 685 sq, ft., erected 
in 1908 on a 25' x 120' site, zoned RM-3. This dwelling 
contains 6 rooms, has 5 plumbing fixtures, a patent shingle 
roof, asbestos shingles on exterior walls, a concrete founda- 
tion and is heated by an automatic gas furnace. Condition of 
this dwelling is fairly good for age and type. It is proposed 
to demolish this house when vacant. 

Following negotiations with the owners, they have agreed to 
sell for the sum of $26,000.00 as of February 15th, 1973, 
subject to the owners' retaining rent-free possession until 
March 31st, 1973. 

The foregoing represents a fair and reasonable price for 
this property. This transaction has been reviewed by Central 
Mortgage and Housing Corporation eoid the details thereof 
entered in their records. 

RECOlviMENDED that the Supervisor of Property and insurance be 
authorized to acquire this property for the sum of $26,000.00 
on the foregoing basis, chargeable to Code #565/1008." 

Your board 

RECOMMENDS the foregoing recommendation of the Supervisor of 
Property and Insurance be adopted. 

10. MARINE INSURANCE 

The Supervisor of Property and Insurance reports as follows :- 


"The City's annual Marine Insurance Policy insuring the City Police Boats 
V.P.D. #98 and V.P.D. #99 and the Fire Boat V.P.D. #? expires on March 1, 
1975. The insurance coverage includes Hull, Machinery and Equipment, Ship 
to Ship Collision, and also contains a deductible clause in the amount of 
$?50.00 for each of the Police Boats and $500.00 for the Fire Boat. 

Hie present broker is Macaulay, Nicolls, Maitland Sc Co. Ltd. and the under- 
writer is Lloyds, London. The expiring 1912 policy premium of $6,159.11 
included foxac vessels, i.e. two Fire Boats and two Police Boats. 

With the sale of the Fire Boat "J.H. Carlisle" in December, 197'', the 
current specifications require coverage for three vessels, i.e. one Fire 
Boat and two Police Boats. 

Tenders for the renewal of this policy were invited . Sealed tenders to 
renew this insurance were opened by the Board of Administration, January ?9, 
1973. One tender only was received from the holding broker, Macaulay, 
Nicolls, Maitland & Co. Ltd. on behalf of Underwriters at Lloyds, for a 
one-year premium in the amount of $5,869.11. 

RECOMMENDED that the tender in the amount of $5,869.11 submitted by 
Macaulay, Nicolls, Maitland & Co. Ltd. on behalf of Underwriters at Lloyds 
be accepted and the firm of Macaulay, Nicolls, Maitland & Co. Ltd. be 
appointed to act as the City's Marine Broker for the term of the policy. 

Your Board FOR COliUGl ACTION SF.E Fi,4E(S) .^.^.Z^.-^-^-^ 

RECOMMENDS that the foregoing report of the Supervisor of Property and Insurance 
be adopted . ^^^^^^^^^^^^^^^^^ 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON ENVIRONMENT 


FEBRUARY 1st, 1973 


A meeting of the Standing Committee of the Council on 
Environment was held in the #2 Committee Room, third floor, 
City Hall on Thursday, February 1st, 1973, at approximately 
1:30 p.m. 

PRESENT ; 


ALSO PRESENT: 


ABSENT : 
CLERK: 


ADOPTION OF MINUTES: 

The Minutes of the meeting held January 18, 1973 were 
adopted. 

The following recommendations of the Committee are submitted 
to Council. 

RECOMMENDATIONS 

1, Water.: Use' along- this "N6rth Fraser River 

Mr* R.R. Youngberg of the Planning Department, with the aid 
of a map, gave a report reference respecting Water Use along 
the North .Fraser River. He advised that the lands East of Angus 
Drive are zoned Industrial, and the lands West of Angus Drive are 
largely recreational. There is a long standing Council policy to 
secure wherever possible public waterfront access on a continuous 
basis West of Angus Drive. He further advised that there are 
occupational leases that ,are of short term duration. 

The Director of Finance submitted to the Committee the 
following report dated January 29, 1973 dealing with the dis- 
tribution of surplus profits of the North Fraser Harbour Commission: 

" The North Fraser Harbour Commissicners Act provides that 
surplus profits from operations shall be divided equally among 
the municipalities of Richmond, Burnaby and the City of 
Vancouver. However, as has been reported to Council annually, 
the earnings have been retained by the North Fraser Harbour 
Commissioners each year and held in reserves for ice breaking, 
emergencies, and harbour development. 

Coijncil has previously advised that it expects any 
surplus existing at the time that the North Fraser Harbour 
Commissioners are replaced by some other authority, to be 
distributed to the three mimicipalities as provided in the 
North Fraser Harbour Commissioners Act. 

The 1972 financial statements for the Commission are not 
available yet. As of the end of 1971 it would appear that 
the three municipalities could be considered to have an 
equity (that might exist at dissolution) of $710,000. 


Alderman Linnell, Chairman 
Mayor Phillips 
Aldermen Gibson and Massey 

Commissioner May Brown } p , Rna-rri 
Commissioner Wm.H.McCreery) ^^^^ ooaza 

Alderman Pendakur 

D. Bennett 
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Vancouver's sltare^" would then be $235,000, This assumes that . 
full valtie would be realized on the assets at such time of 
dissolution or replacement. Based on previous experience it 
can be expected that the North Fraser Harbour Commissioners 
will probably realize an additional surplus of approximately 
$100,000 during 1972 and therefore the City's equity could be 
estimated to be on the order of $265,000 to $275,000 at the 
end of '1972, It should be noted as a final point that of the 
$710,000. noted above, $220,000 represents an investment in 
harbour improvements. These might or might not be realizable 
upon transfer or dissolution. The City's share of this 
$220,000 is 1/3 and this could therefore reduce the City's 
equity to an amount on the order of $190,000 to ^200,000, " 


In speaking to the report Commissioner Ryan advised that 
there was a distribution of monies several years ago, however, 
the Federal Government then advised there was not to be a further 
distribution of the profits. 

Commissioners Brown and McCreery stated the Park Board 
would like to get access at points along the waterfront - both 
East and West of Angus Drive for mini -park and boat launching 
sites, 

Mr, Pickstone was of the opinion the matter should be 
discussed with the North Fraser Harbour Commission, 

- After discussion it was 

RECOiyiMENDED that the Deputy Director of Planning, in consultation 
with the City Engineer, the Park Board, and the North Eraser 
Harbouj? Commission investigate the feasibility of boat launching 
ramps and waterfront parks on street ends or on City property 
along the waterfront between Angus Drive and Boundary Road, and 
report back orally to a subsequent meeting of the Committee, 

FURTHER RECOMMENDED that the report of the Director of Finance 
dated January 29, 1973 be received. 


2, . Pioneer Place 

_ Council on January 16, 1973 when considering a communication 
from the Save Our Parkland Association, dated January 11, 1973 
re Pioneer Place, referred the communication, together with the 
subject matter to this Committee for discussion with the Park 
Board, In the letter the Association expressed disapproval of 
the action of the previous Council in removing benches and planters 
in Pioneer Place and suggested this park should be placed under 
the Jurisdiction of the Park Board, The Committee also had before 
it for. consideration a communication from the Park Board dated 
January 17,1973", which set out the following resolution of that 
Board: 

" That the Board ask City Co\mcil for a meeting 

within two or three weeks to have Pioneer Place turned 
over to the care and control of the Board for park 
purposes and to discuss establishing additional park 
sites in the downtown area, " 

and a commimication from Mri. P,R,U, Stratton, requesting that 
this Council reverse the action of the previous Council. in 
ordering removal of the benches from Pioneer Place, 
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The Committee heard representations from Commissioners 
Brovm and McCreery of the Park Board and from Mr. Andy 
Livingstone, who represented Save Our Parkland Association. 
These delegations requested that Pioneer Place be placed under 
the care and control of the Park Board. Mr. P.R.U. Stratton 
also spoke and he requested that the benches be replaced in 
this park site. 

Mr. D. Lesser, representing I.D.E.A.S., advised that the 
merchants in the area between Cambie and Carrall Streets on 
Hastings Street are in the midst of a Beautification Project 
for the area and one of the conditions of the merchants in the 
area, before proceeding with this project, was that all benches 
in Pioneer Place be removed, otherwise the merchants had 
agreed that they would not proceed with this beautification 
project. He suggested the project be allowed to proceed under 
the present conditions as he felt there had been a definite 
improvement in the area as a result of the action taken to 
date. He further suggested that after completion of the project, 
and after a period of time had elapsed, meetings could be held 
with the merchants to discuss plans for a park area. 

On April 18, 1972 the former Council considered a report 
of a sub-committee which dealt with the Pioneer Square 
beautification. A copy of the extract from the Minutes of 
Council is appended. 

Mr. Mike Egan of the Planning Department advised that the 
beautification project on Hastings Street will be completed 
this year. He further advised that the design Work for Pioneer 
Place has not yet been commenced. 

Commissioner McCreery discussed the need for additional 
mini -park sites in the downtown core area and presented a few 
slides which showed similar sites in Winnipeg. He suggested 
that consideration be given for a mini-park on the South east 
corner of Carrall and Cordova Streets on the C.P.R. right-of-way. 


After considerable discussion it was 
RECOMMENDED 

(a) that it be recommended to Council that Pioneer Place 
be turned over to the care and control of the Park 
Board for park purposes, subject to the Park Board 
obtaining approval from Council of a plan for the area, 
after consultation with the Social Planning Department, 
I.D.E.A.S,, Save our Parkland Association, and the 
Historic Advisory Board, and subject to advice as to 
the legal aspect from the Corporation Counsel. 

(b) that the Park Board, in consultation with the Planning 
Department, bring to a subsequent meeting of this 
Committee a report on possible sites for mini-parks 
etc. , in the downtown core area. 

(c) that the Planning Department report to the Committee 
on the feasibility for park purposes the property on 
the South east corner of Carrall and Cordova Streets 
on the C.P.R. right-of-way. 

(d) that the communications from the Park Board dated 
January 17, 1973, Save Our Parkland Association dated 
January. 11,, 1973 and from Mr., P.R.U. Stratton dated 
December 14, 1972 be received. 
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3. Proposed Squamish Bulk Coal Loading; Port 

In a communication dated January 19, 1973, the Executive 
Assistant to the Mayor advised the President of the Squamish 
Environmental Association that his letter of January 15, 1973 
requesting Council's assistance in stopping the bulk coal loading 
port at Squamish had been forwarded to this Committee for 
consideration. 

The Committee was of the opinion that none of the Howe 
Soimd area should be used for bulk coal loading and it was 

RECOMMENDED that Comcil advise the Provincial government that 
it opposes any proposal to use the Howe Soimd area as a bulk 
coal loading area. 


4. Jericho - 38 acres 

The Committee heard representations from Commissioner 
Brown and from Mr. D. Gray-Grant of the Jericho Park Committee. 
Both delegations urged that negotiations be continued with the 
Federal government for the acquisition of the 38-acre site 
at Jericho. 

When dealing with this matter on November 21, 1972 Coxmcil 
passed the following motion: 

" THAT the Council request the Federal government to negotiate 
the City acquiring the balance of the Jericho D.N.D. lands 
for public use, being approximately 38 acres, and a committee 
be struck to negotiate with the Minister of National Defense 
these 38 acres in order that a firm price may be determined. 

FURTHER, THAT the CoTJincil committee be comprised of: two 
members of Council, with authority to meet with representatives 
of the Jericho Park Committee and the Park Board, as and when 
considered advisable." 


The Mayor advised the Committee that Mr* Robert Stanfield, 
Leader of the Opposition in Ottawa, had stated • that if the 
Conservatives became the government of Canada, this land would 
be turned over to the City for the sum of One Dollar. The Mayor 
further advised that as Alderman Gibson would be in Ottawa shortly 
he would delegate him to continue negotiations with Mr. Richardson, 
Minister of Defense. 

It was noted that part of the westerly waterfront of the 
land occupied by the Department of National Defense is in fact 
owned by the Provincial government and leased to the Department 
of National Defense. There was some question as to whether the 
current agreement with the Department of National Defense and the 
City also covered this Provincially owned land. 


It was 

RECOMMENDED that the Coumcil resolution of November 21, 1972, 
quoted above, be endorsed and that negotiations with the 
Federal government re-commence immediately. 

FURTHER RECOMMENDED that after a report from the Corporation 
Counsel as to the legal status of the provincially owned lands 
on the waterfront, if the jurisdiction is in doubt, the Mayor be 
asked to take this matter up with the Provincial government. 

In order to further negotiations with the Federal government 
it was agreed that any two members of ; this Committee would comprise 
the Jericho Park negotiating team with the Mayor acting as 
coordinator. 
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5. R.C.M.P. - Jericho Site 

A brief discussion was held on the acquisition of the 
R.C.M.P. site at 3875 Point Grey Road. 

It was 

RECOMMENDED that a letter be written to the Minister of Public 
"Works advising him that the City is anxious to obtain this 
property and request that before the govemmant takes any action 
on this site that the City be notified. 


The meeting adjourned at approximately 3:30 p.m. 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON CIVIC DEVELOPMENT 


February 1, 1973 


A meeting of the Standing Committee of Council on Civic 
Development was held in the #1 Committee Room, City Hall on 
Thursday, February 1, 1973, at approximately 3:30 p.m. 


PRESENT : 


Alderman Hardwick (Chairman) 
Aldermen Bowers and Massey 


ALSO PRESENT: 


Aldermen Gibson, Linnell, Marzari 
and Rankin 


ABSENT : 


Alderman Pendakur 


CLERK: 


M. James 


Adoption of Minutes 

The Minutes of the meeting of January 25, 1973, were adopted. 

The following is submitted to Council for information. 

INFORMATION 

1. Vancouver Centre: 

650 West Georgia Street 

Under date of December 14, 1972, the Board of Administration 
submitted a report on a Development Permit Application for the 
razing of the present Birks Building, Strand Theatre and the 
structure between the Birks Building and the Vancouver Block, 
the purchase of the City lane between these two sites, its 
closing and stopping up and the development of a 44 foot high 
octagonal retail store for Birks, a 34 foot high bank building 
for the Bank of Nova Scotia, and 642 foot high octagonal office 
tower to be on the corner of Seymour and Georgia. The Development 
Permit requested permission to connect with the Hudson's Bay 
Company and the Pacific Centre under Granville and Georgia Streets. 
The proposed development includes the present parking garage on the 
west side of Seymour Street immediately south of the present Strand 
Theatre which would be augmented by the addition of two more floors 
of parking to meet the requirements of the Zoning and Development 
By-law. The developers proposed to give to the City an easement on 
a strip of land running from the northerly end of the shortened lane 
between Granville and Seymour out to Seymour Street so that this 
lane would provide two points of access. 

The Development Permit and its related documents were considered 
by the Civic Design Panel, the Vancouver City Planning Commission and 
the Technical Planning Board and comments from these bodies were 
included in the report of the Director of Planning submitted to 
Council . 

On December 19, 1972, the Vancouver City Council referred the 
report for the consideration of the 1973 Council and on January 9th, 
Council referred the item to this Committee for report. 

The Chairman had invited to be present at this meeting, repre- 
sentatives of the three (3) firms forming the consortium 'Vancouver 
Centre ' : 


Henry Birks & Sons Limited 
The Bank of Nova Scotia 
Famous Players Limited. 


cont 'd. . . 
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The Chairman also invited to be present at this meeting. 
Assistant Professor H.D. Kalman, representing the group known as 
'Save Our Birks ' and Mr. P. Merrick representing the Civic Design 
Panel. 

Mr. J. Breckenridge , Real Estate and Development Manager on 
behalf of the partnership submitted and read to the Committee a 
statement supporting the Development Permit Application and 
commented on the feasibility of the retention of the present 
Birks Building. (A copy is on file in the City Clerk's Office.) 

Also displayed for the members of the Committee was a scale 
model of the proposed development and plans, perspectives and 
sectional drawings of major parts of the development. 

'Save Our Birks', represented by Prof. Kalman, Mr. R. Kemball 
and Mr. K. Terriss spoke to the matter of the retention of the 
Birks Building and its inclusion after renovation into the project. 
Prof. Kalman submitted to the Committee a copy of the rating sheet 
used to develop a relative building scoring system in the Gastown area. 
Prof. Kalman advised that Birks total scoring on this rating was 130 
which was considerably higher than other buildings in the historical 
area of Gastown already studied by the same system. The 'Save Our 
Birks' groups also referred to the Bank of America addition and 
renovation which had been done in San Francisco, California as an 
example of how a building deemed by the community of historical 
and architectural or other importance could be continued and 
enhanced for the benefit of the objectives of both owner occupant 
and the City at large. 

The 'Save Our Birks' group made comment on the technical 
aspects of the building's construction and proposed that the 
building could be renovated to meet with present day building code 
standards including earthquake loading and suggested that this 
Committee recommend that the application be held and that the 
developer be advised that the City insist the developer's architects 
try to solve the problem of retention of the building and its 
integration of development into this site. 

The representatives of the developing partnership submitted 
in support of their statements that the Birks Building was 

(a) economically obsolete in terms of building management retails 
and that it was 

(b) of such a design and construction that it could not be reno- 
vated to modern building code standards. 

Reports prepared for them by Western Realesearch and Read Jones 
Christof f ersen Ltd., Consulting Engineers. 

(Copies of both documents are on file in the City Clerk's 
Office. ) 

Mr. P. Merrick representing the Civic Design Panel spoke to 
the Committee, and with the assistance of slides and the use of the 
model, explained the areas considered by the Design Panel and 
generally the Panel's reaction to them. 

Mr. Merrick advised the Committee of the following points: 

the proposal for Vancouver Centre had been approved by the 
Civic Design Panel subject to some improvements to pedestrian 
canopies, etc. 

the Design Panel had been minuted as being sympathetic to the 
retention of the Birks Building. 


cont ' d. 
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the Design Panel thinks the design is acceptable, however, 
there were comments that the fenestration was a bit 'wall 
paperish' and comments on the dark face with white corners. 

there were comments that the concept was outdated. 

the Design Panel considered the project in relation to the 
City environment: as part of the whole. 

the Design Panel felt that the development and the relation- 
ship to Granville Street was good with the lower building on 
Granville and Georgia. 

'turning' the buildings does some good things but the spaces 
left in the corners of the sites are often difficult to 
deal with. 

the problems of 'bad neighbours' in a design sense. 

the Design Panel commented on the underground connections 
and the 'living underground' problems. 

the Design Panel had expressed concern on the 'bits' of 
space left over on the sites between buildings and the non- 
continuity of canopies. 

the Design Panel felt that the design was perhaps deficient 
in terms of its contribution to the general urban amenities. 

the concensus of the Design Panel seemed to be 'not the worst 
but could be better'. 

the Design Panel feels that the proposed development does 
not add more than the Birks Building now adds to urban 
amenities, however, it might increase the urban amenity of 
Seymour Street. 

During the foregoing presentations by the various representatives, 
the Committee members asked questions which were answered during the 
presentation . 

The Chairman referred to the report of the Board of Admini- 
stration dated December 14, 1972, and specifically to the 
recommendations of the Director of Planning and Civic Development 
which were as follows : 

"Accordingly, the Director of Planning and Civic Development 
RECOMMENDS that City Council consider the details of the 
proposed development at 650 West Georgia Street, particularly: 

(a) the overall density; 

(b) the maintenance of an average floor space ratio during 
the construction period; 

(c) development under the city streets. 

The further consideration of the Technical Planning Board is 
consequently withheld until this matter has been considered 
by Council. " 

The Chairman added that consideration must also be given to the 
following in addition to the terms raised by the Director of Planning: 

(i) the matter of City policies re closing, stopping up and trans- 
ferring lanes and receiving alternate lands in return; 
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(ii) the matter of the location of certain types of businesses in 
the business districts i.e. Bank of Nova Scotia at Georgia 
and Seymour when the financial district has traditionally been 
Hastings and Pender; 

(iii) the matter of the extreme density in this particular development 

after the tower is built and before Birks is razed and the "project 
for some reason is halted there; 

(iv) the implications of this development on the qualities of the 
Downtown area and the qualities particularly of its immediate 
neighbours - Blocks 42 and 52 and the Hudson's Bay Company; 

(v) the pedestrian amenity of the street as a retail area 

(vi) the question of projects and developments being sited on land 
assembled with the direct agreement of the City; 

(vii) the overall problems of defining policies in advance of the 
Downtown rezoning reports. 

The Committee 

RESOLVED that the various reports of the three (3) delegations, and 
the letter of the Vancouver City Planning Commission be received. 

The Committee agreed that it would meet as soon as convenient 
to continue consideration of the item for report back to Council. 


The meeting adjourned at approximately 5:40 p.m. 


* * * * * 


FOR COUNCIL ACTIOEl SEE 
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CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 
FEBRUARY 20, 1973 

A Regular meeting of the Council of the City of Vancouver was 
held on Tuesday, February 20, 1973, in the Council Chamber at 
approximately 2:00 p.m. 

PRESENT ; Mayor Phillips 

Aldermen Bowers, Gibson, Har court, Hardwick, 
Marzari, Massey, Pendakur, Rankin 
and Vol rich 

ABSENT ; Alderman Linnell (Leave of Absence) 

CLERK TO THE COUNCIL ; R. Thompson 

PRAYER The proceedings in the Council Chamber were opened with 

prayer . 

ACKNCWLEDGMENT 

Mayor Phillips acknowledged the presence in the Coxancil Chamber 
of students from St. Michael's School, \ander the direction of 
Miss Cafferky. 

'IN CAMERA' MEETING The Council agreed to an 'In Camera ' meeting 

later this day. 

ADOPT ICaJ OF MINUTES 

MOVED by Aid. Pendakur, 
SECONDED by Aid. Bowers, 

THAT the Minutes of the Regular Council meeting (with the 
exception of the 'In Camera' portion), dated February 13, 1973, be 
adopted . 

- CARRIED 

PROCEDURE RE MOTIONS 

The Standing Committee on Finance and Administration is 
considering revision to the Procedure By-law and, as an experiment, 
the Mayor, on behalf of Alderman Bowers the Chairman of thai; Committee, 
proposed the following procedure in respect of motions; 

"After every vote, the Mayor will announce clearly either "CARRIED 
UNANIMOUSLY" or "CARRIED WITH ALDERMEN X AND Y A(3AINST" or 
"DEFEATED WITH ALDERMEN A, B, C. AGAINST" and the Clerk will so 
record . 

Any member who feels his vote has been mis-called, should 
immediately correct the Mayor 

Members are asked to assist the Mayor by making negative votes 
conspicuous . 

The object of the procedure is to see if we can get an automatic 
xecord of every vote, without appreciably delaying the business 
of Coxmcil or adding to the work of the City Clerk" 

This procedure, therefore, was put into effect this day on an 
experimental basis. 
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COMMITTEE OF THE WHOLE 

MOVED by Aid. Marzari, 
SECONDED by Aid. Pendakur, 

THAT the Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 

REPORT REFERENCE AND BOARD OF ADMINISTRATION REPORTS 

A. BOARD OF ADMINISTRATION 

General Report, February 16, 1973 

WORKS AND UTILITY MATTERS 


Pavement Maintenance Program - 1973 (Clause 3 ) 

The Council considered Clause 3 of this report in respect of 
pavement maintenance program, 1973. In this regard a report explanation 
was given by representatives of the Engineering Department. 

MOVED by Aid. Bowers, 

THAT recommendations a, b, and c, on page 5 of this report, be 
adopted. _ CARRIED UNANIMOUSLY 

(No action was taken on recommendation 'd') 

UNFINISHED BUSINESS 
Pacific National Exhibition 


At the February 13th Council meeting, the following motion was 
deferred for consideration this day: 

MOVED by Aid. Rankin, 

THAT WHEREAS the P.N.E. is presently operating under a 
thirty-five year lease with the City of Vancouver; 

AND WHEREAS the P.N.E. has been incorporated under an Act 
of the Provincial Legislature; 

AND WHEREAS the present structure of the P.N.E. has made it 
completely unresponsive to political direction or control from the 
elected officials of the City of Vancouver; 

THEREFORE BE IT RESOLVED THAT the City of Vancouver request 
the Provincial Government rescind the Statute under which the 
P.N.E. was incorporated and return the control of the P.N.E. to 
the City of Vancouver . 

(referred) 

MOVED by Aid. Bowers, 

THAT the City Council approve in principle the placing of the 
Pacific National Exhibition under City control; 

FURTHER THAT the whole matter, including the motion of Alderman 
Rankin on this subject, be referred to the Commxinity Development 
Committee for report in two months time with specific recommendations; 

AND FURTHER THAT the required staff input on the question be 
given to the Standing Committee to assist in its report to Council. 


cont ' d . . . 


- CARRIED 
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UNFINISHED BUSINESS (cont'd ) 

Pacific National Exhibition (cont'd) 

A recorded vote was requested on the motion of Alderman Bowers 
The record, therefore, is as follows: 

FOR THE MOTION AGAINST THE MOTION 

Alderman Bowers Alderman Rankin 

Alderman Harcourt Alderman Pendakur 

Alderman Volrich Alderman Massey 

Alderman Gibson 
Alderman Hardwick 
Mayor Phillips 
Alderman Marzari 

(The motion of Alderman Bowers was declared CARRIED) 


COMMUNICATIONS OR PETITIONS 

1. Membership and Council Representative: 
B. C. Aviation Council 


MOVED by Aid. Pendakur, 

THAT, pursuant to request from the B. C. Aviation Council, 
the City continue its membership in that organization and Alderman 
Bowers be the Council's representative. 

- CARRIED UNANIMOUSLY 

2 . Conference of Mayors; Milan 

Consideration was given to an invitation that a representa- 
tive of Council attend the forthcoming Conference of Mayors of 
the World's Major Cities, to be held in Milan, April 16 and 17, 
1973. 

MOVED by Aid. Bowers, 

THAT the invitation be declined. 

- CARRIED UNANIMOUSLY 

3. Presentation of Plans: 
Christ Church Cathedral 

A communication was noted from the Dean and Rector of 
Christ Church Cathedral asking an opportunity to make representa- 
tion to the Council in respect of plans to build a new 
Cathedral and office tower on the present church site. 

MOVED by Aid. Harcourt, 

THAT the delegation be heard; 

FURTHER THAT arrangements for hearing this matter be held 
at an appropriate evening meeting of Council and other parties 
wishing to be heard be permitted to appear at that time. 


- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIONS (cont'd) 

4. Membership: 

G.V.R.D. Park Committee 

Previously the Council requested the Greater Vancouver 
Regional District make provision whereby, in addition to the 
present membership arrangements for the Regional Park Committee, 
an elected member of the Park Board may be appointed to that 
Committee. 

A communication from the Regional District advised its 
Board resolved the present structure of the Park Committee remain; 
however, the Park Board, if it so wishes, may name a non- voting 
observer to attend Park Committee meetings. Otherwise, the City 
could relinquish its membership on the Park Committee in favour 
of a voting member from the Park Board. 

MOVED by Aid. Hard wick, 

THAT this information be received; 

FURTHER THAT the Park Board be requested to advise the City 
Council of the Park Commissioner the Park Board would like to 
have attend Regional District Park Committee meetings as a non- 
voting observer, in order that the Council may then advise the 
Regional District. 

- CARRIED UNANIMOUSLY 

5. Pacific-Asian Congress of 
Municipalities 


Consideration was given to an invitation that Council be 
represented at the forthcoming Pacific-Asian Congress of Munici- 
palities to be held at Honolulu, March 26 to April 1, 1973. 

MOVED by Aid. Pendakur, 

THAT this invitation be declined. 

- CARRIED UNANIMOUSLY 

BOARD OF ADMINISTRATION AND OTHER REPORTS 

A, GENERAL REPORT 

February 16, 1973 (cont'd ) 

WORKS AND UTILITY MATTERS (cont'd) 

MOVED by Aid. Hardwick, 

THAT Clauses 1 and 2 of this report of the Board of Adminis- 
tration (Works and Utility matters), be adopted. 

- CARRIED UNANIMOUSLY 

(for action on Clause 3 see page 2) 

SOCIAL SERVICE AND HEALTH MATTERS 

Telephone Installations - 1655 Robson Street 
and Grant and Commercial Streets 


MOVED by Aid, Hardwick, 

THAT the report of the Board of Administration (Social 
Service and Health matters), be adopted. 


- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

BUILDING AND PLANNING MATTERS 

HPS Environmental Management Conference: 
San Diego (Clause 2) 


MOVED by Aid. Rankin, 

THAT this clause of the report of the Board of Adminis- 
tration (Building and planning matters), be adopted; it being 
understood the per diem cost is in the total amount of $250.00. 

- CARRIED 

(Alderman Hardwick, Marzari and Pendakur are 
recorded in the negative) 

MOVED by Aid. Hardwick, 

THAT the Council be provided with a report from the HPS 
Committee of the City. 

- CARRIED UNANIMOUSLY 

Zoning By-law and Development 
Permit Procedures (Clause 5) 

MOVED by Aid. Hardwick, 

THAT recommendations (a) , (b) and (c) of this clause of 
the report of the Board of Administration (Building and Planning 
matters), as contained on page 6 of the report, be adopted after 
adding the following to recommendation (b) ; 

'and consultation with other departments and agencies'. 

- CARRIED UNANIMOUSLY 

Balance of Building and Planning Matters 

MOVED by Aid. Hardwick, 

THAT Clauses 1, 3, 4 and 6 of this report of the Board of 
Administration (Building and Planning matters), be adopted. 

- CARRIED 

(Alderman Marzari voted in the negative with respect to 
Clause 1 re alterations to the Vancouver Art Gallery, 
and Aldermen Marzari and Volrich voted in the negative 
in respect of clause 6 re carpet replacement program; 
Queen Elizabeth Theatre) 

FINANCE MATTERS 

Investment Matters (Various Funds) 
December, 1972 (Clause 1) 


MOVED by Aid. Pendakur, 

THAT Clause 1 of this report of the Board of Administration 
(Finance matters), be adopted. 

- CARRIED UNANIMOUSLY 

Conferences; C.F.M.M. AND U.B.C.M. (Clause 2 ) 

MOVED by Aid. Bowers, 

THAT the Council authorize the following to attend the 
forthcoming conference of the Canadian Federation of Mayors and 
Municipalities to be held June 4 to 7, 1973, in Charlottetown, 
P.E.I. - 

Mayor Phillips 

Alderman to be appointed by the Mayor 
Commissioner Ryan 

- CARRIED UNANIMOUSLY 

cont 'd . . . 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 
FINANCE MATTERS (cont'd ) 

Conferences: C.F.M.M. and U.B.C.M. 

continued : 


MOVED by Aid. Bowers, 

THAT all members of Council, and Commissioner Ryan, be 
authorized to attend the forthcoming Conference of the Union of 
B.C. Municipalities, September 12th to 14th, at Prince George, 
B.C. 

- CARRIED UNANIMOUSLY 


Columbus Charities Association: 
Tag Day (Clause 3) 


In considering this clause and a tag day request from 
the Columbus Charities Association, it was, 

MOVED by Aid. Hardwick, 

THAT the Council reaffirm its present policy on tag days 
and therefore, this application be not approved. 

- CARRIED 

(Aldermen Harcourt, Marzari and Rankin are recorded 
in the negative) 

(It was suggested by Alderman Volrich, and directed by the Mayor, 
that it be suggested to the organization they be in communication 
with the Coordinating Council of Lions Clubs with a view to 
proposing a joint effort through the Lions tag day, since the 
Lions Clubs ' funds raised in this way are used for senior 
citizens ' housing) 

PERSONNEL MATTERS 
February 9, 1973 

Salary Adjustment: Four Positions 
Treasury Branch Finance Department 

MOVED by Aid. Hardwick, 

THAT this report of the Board of Administration (Personnel 
matters), be adopted. 

- CARRIED UNANIMOUSLY 

PROPERTY MATTERS 
February 16, 1973 

MOVED by Aid. Harcourt, 

THAT this report of the Board of Administration (Property 
matters), be adopted. 

- CARRIED UNANIMOUSLY 

B. Report of the Standing Committee on 
Civic Development, February 8, 1973 

MOVED by Aid. Hardwick, 

THAT the report of the Standing Committee on Civic Develop- 
ment, dated February 8, 1973, be adopted. 

- LOST 

(Aldermen Gibson, Harcourt, Marzari, Massey, Pendakur, 
Rankin and Volrich and Mayor Phillips, are recorded 
in the negative) 


No further action was taken on the matter at this time. 
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The Council recessed at approximately 4:35 p.m. and 
reconvened at approximately 4:45 p.m., with the same members 
of the Council . 

B OARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

C, Report of Standing Committee on 
Social Services, February 8, 1973 

In connection with this report of the Standing Committee 
on Social Services, the Council took action as follows: 

Report of the Director of Welfare 
dated January 8, 1973 (Clause 1) 

MOVED by Aid. Rankin, 

THAT the recommendations in this clause, as follows, be 
adopted : 

(xi) Evening and Weekend Emergencies 
(ii) Housing 
(iii) Budgeting and Home Management 

- CARRIED UNANIMOUSLY 

Single Men's Unit (Clause 2 ) 

MOVED by Aid. Rankin, 

THAT item (i) of this clause in respect of building at 
517 Hamilton Street be adopted, after changing recommendation 
(c) therein to read as follows: 

"explore the possibility of leasing or buying alternate 
accommodation such as 306 Abbott Street, or leasing 
space in the building at West Pender and HOmer Streets." 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Rankin, 

THAT items (ii) , (iii) , and (vii) of this report be adopted 
and items (iv) , (v) , and (vi) be received. 

- CARRIED UNANIMOUSLY 

Alpine Cafeteria (Clause 3) 

MOVED by Aid. Rankin, 

THAT this clause of the report of the Standing Committee 
on Social Services, be adopted. 

- CARRIED 

(Alderman Marzari is recorded in the negative) 

Stratford Hotel (Clause 4 ) 

MOVED by Aid. Rankin, 

THAT this clause of the report of the Standing Committee 
on Social Services, be adopted. 

- CARRIED 

(Alderman Marzari is recorded in the negative) 

Employment Placement: Single Men's Unit (Clause 5) 
Improvement of Housing Conditions for Low Income 
Persons in the Gastown and Adjacent Areas (Clause 6 ) 

MOVED by Aid. Rankin, 

THAT Clauses 5 and 6 of this report of the Standing Committee 
on Social Services, be adopted. 

- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

D. Report of Standing Committees of Council 
on Civic and Community Development 
February 8, 1973 

MOVED by Aid. Hardwick, 

THAT this report of the Standing Committees of Council on 
Civic and Community Development, be adopted. 

- CARRIED UNANIMOUSLY 

E. Report of the Standing Committee 
on Community Development 
February 8, 1973 

MOVED by Aid. Volrich, 

THAT Clauses 1 and 2 of this report be adopted and Clauses 
4, 5 and 6 be received for information. 

- CARRIED UNANIMOUSLY 

Britannia Community Services Centre: 
Expropriations (Clause 3) 


MOVED by Aid. Volrich, 

THAT this clause of the report of the Standing Committee on 
Community Development be referred back to the Standing Committee 
for further consideration with the Committee being asked to 
particularly examine the five tenant cases involved. 

- CARRIED UNANIMOUSLY 

F. Report of Standing Committee on 
Environment, February 8, 1973 

MOVED by Aid. Pendakur, 

THAT this report of the Standing Committee on Environment 
be adopted. 

- CARRIED UNANIMOUSLY 

G. Report of Standing Committee on Finance 
and Administration, February 8, 1973 

Labour Relations as a Function of the 

Greater Vancouver Regional District (Clause 1) 

MOVED by Aid. Rankin, 

THAT consideration of this clause of the report of the 
Standing Committee on Finance and Administration be deferred 
for one week. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers, 

THAT, in respect of the report of the Standing Committee on 
Finance and Administration, Clause 2 be adopted and Clauses 
3 to 6 inclusive be received for information. 

- CARRIED UNANIMOUSLY 

H. Report of Official Traffic 
Commission, February 5, 1973 

MOVED by Aid. Marzari, 

THAT the report of the Official Traffic Commission be 
adopted . 


- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd ) 

I. Report of Special Committee 

re Illegal Suites, February 12, 1973 

The Special Committee re Illegal Suites - Hardship Cases, 
submitted the following report dated February 12, 1973: 


"The Coraraittee of Officials has considered the following requests 
under the policy established by Council concerning Illegal Suites - 
Hardship Cases, and reports as follows: 

(a) The following applications recommended for approval by the 
sub-committee, be approved: 

Mrs. Rosemary Campbell (owner), 8347 Cnrtier Street 

Mrs. Frances iadlowski (owner) , 35 West 17th Avenue 

Julius & Margaret Hegedus (owners) , 3829 West 18th Avenue 

Mrs, Ruth lona Markin (tenant), 6 Bast 14th Avenue 

Mrs. Angelo Antonaz (owner), 457 Bast 44th Aveniie 

Mrs. Jang Bng Young (owner), 1027 Bast 16th Avenue 

Mr. and Mrs. Alexandra Donbrovo (owners), 73 West 21st Avenue 

Mrs. Helen Knowler (owner), 4693 West 8th Avenue 

Mrs, Rose Waxstein (owner), 829 West 17th Avenue 

(b) the following applications be approved for one year from the 
date of this Resolution: 

Miss Laney Abramson (tenant), 456 West 21st Avenue 
Mr. Jamie McPherson (tenant), 4227 West 14th Avenue 
Mr. Cedric Mohammed (tenant), 148 Garden Drive 
Kuldip Singh Dosanjh (tenant), 1383 Bast 64th Avenue 
Miss Herta Loewen, (tenant), 6185 Prince Albert Street 

(c) the following applications be approved for six months from the 
date of this Resolution: 

Mr. and Mrs. Ted Heidebrecht (tenants), 4710 Dumfries Street 

Mr. Winston F. Sampson (tenant), 708 Bast 61st Avenue 

Mr, and Mrs. J. Ranee (tenants), 3352 Ontario Street 

Mr. Joseph Mason (tenant), 1303 Bast 26th Avenue 

Mr, Robert S. Melnick (tenant), 3484 Oxford Street 

Mohinder Singh Toor (tenant), 5285 Culloden Street 

Mr. Eric Morrison (tenant), 654 West 12th Avenue 

(d) the following application be not approved: 

Mrs. Alba Zanichelli (owner) , 299? East 2nd Avenue 

(e) in respect to the above-mentioned, the City Building 
Inspector be instructed to withhold enforcement action 
and to carry out the policy as adopted by Council on Dec- 
ember 17, 1963, and as amended by Council on November 10, 
1964." 


MOVED by Aid. Hardwick, 

THAT the foregoing report of the Special Committee re Illegal 
Suites - Hardship Cases, and containing clauses (a) to (e) be 
adopted. 


- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION AND OTHER REPORTS (cont'd) 

J. L.I. P. Program - Report #5 

The Board of Administration, under date of February 16, 1973, 
submitted the following report: 

•The City Engineer reports that: 

"L.I. P. Project X1197, Beach and Parks Restoration, was approved by 
the Federal Government on February 9, 1973. This project was discussed at 
the January 11, 1973 meeting of the Standing Committee on Finance and Adminis- 
tration. At that time, the Committee recommended the submission of this 
project under the Winter Capital Projects Fund (W.C.P.) in order to recognize 
a projected reduction in the City's share of the $357,706 cost from $175,186 
to $99,21A. Consequently, applications for Federal subsidy have been sub- 
mitted under two different programs; L.I. P. and Winter Capital Projects Fund. 

As received from the Federal Government, the L.I. P. contract is for 
a $302,365 project; the City's share being $147,925, the Federal contribution 
$154, 4A0. This would Increase the expected gross City contribution to all 
projects to $459,742, which is in excess of the $400,000 limit recommended by 
the Standing Committee on Finance and Administration of January 11, 1973 and 
approved by Council on January 16, 1973. 

Council may - 

a) defer decision pending approval of the project under 
the W.C.P. This would be in keeping with the recommendations 
of the Finance Committee approved by Council on January 16, 
1973. It is not certain that this project will be approved 
or not under this latter program. If it is, this would be 

a more favourable arrangement to the City because the Federal 
contribution Is cheater. 

b) accept the project under the L.I. P. program. This vrauld 
exceed the $400,000 limit set by the Finance Committee and 
approved by Council. It would require Council to amend its 
resolution of January 16, 1973. 

c) reject the project under the L.I. P. program. Enquiries 
to the Department of Manpower and Immigration indicate that 
further L.I. P. programs may still be approved by the Federal 
Government. These, if accepted by Council, would further 
reduce funds available under the $400,000 limit. 

CONSIDERATION 

On behalf of the Board of Parks and Public Recreation, the City 
Engineer presents the above for Council CONSIDERATION." ' 

MOVED by Aid. Bowers, 

THAT this project under the L.I. P. program be rejected. 

- CARRIED UNANIMOUSLY 

K. Report of Standing Committee on 

Finance and Administration, February 15, 1973 

MOVED by Aid. Bowers, 

THAT this report of the Standing Committee on Finance and 
Administration be adopted . 

- CARRIED UNANIMOUSLY 
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COMMITTEE OF THE WHOLE 

MOVED by Aid. Gibson, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Gibson, 
SECONDED by Aid. Rankin, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 

MOTIONS 

1. Closing and Stopping Up: 

Portion of Lane South of Haro Street, 
East of Bidwell Street 


MOVED by Aid. Bowers, 
SECONDED by Aid. Pendakur, 
THAT WHEREAS, 

1. The City of Vancouver is the owner of all the streets and 
and lanes lying within the limits of the City of Vancouver: 

2. Portion of the lane south of Haro Street, East of Bidwell 
Street, Block Fifty-Seven (57), District Lot One Hundred and 
Eighty-Five (185), Plan 92, is required for the construction 
of a Senior Citizens' Complex; 

THEREFORE BE IT RESOLVED that all that portion of lane lying 
between the northerly production of the westerly limit of 
Lot 22, Block 57, District Lot 185, Plan 92; and the northerly 
production of the easterly limit of Lot 25, said Block 57; 
the same as shown outlined red on plan prepared by A. Burhoe, 
B.C.L.S., dated December 21, 1972, and marginally numbered 
LF 6196, a print of which is hereunto annexed; be closed, 
stopped up, and title taken thereto; and 

BE IT FURTHER RESOLVED that the said closed lane be subdivided 
with adjacent City owned lands. 

- CARRIED UNANIMOUSLY 

2. Shannon Property: 

Delay in Construction 

The following notice of Motion was submitted at the meeting 
on February 13, 1973 by Alderman Volrich, seconded this day by 
Alderman Rankin: 

MOVED by Aid. Volrich, 
SECONDED by Aid. Rankin, 

THAT WHEREAS it is the policy of the City of Vancouver that it 
is in the public interest that the zoning and development of the 
Shannon property, at 57th Avenue and Granville Street, be reviewed by 
Council in public hearing before any development takes place; 

AND WHEREAS certain legal actions have been commenced before 
the Courts with reference to the said zoning and development; 

THEREFORE BE IT RESOLVED THAT in the interests of all parties 
concerned, the developer be requested to refrain from further 
construction work on the property until the matters in issue raised 
by the lawsuits have been determined by the Courts. 

The motion was put and, ( - CARRIED UNANIMOUSLY 
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MOTIONS (cont'd) 

3. Shannon Property: 

Alteration to Development Permit 

The following notice of Motion was submitted at the meeting 
on February 13, 1973, by Alderman Volrich, seconded this day by 
Alderman Harcourt . 

MOVED by Aid. Volrich, 
SECONDED by Aid, Harcourt, 

TIIAT WHERKAS in circumstances where it is desired by a 
developer to alter or amend plans which have previously been 
approved under a Development Permit, the Director of Planning and 
Civic Dcvolopancnt is given certain discretion to waive the necessity 
for a new application in situations where he deems the amendment to 
be of minor nature; 

THEREFORE BE IT RESOLVED THAT in the case of the Shannon 
development, at 57th Avenue and Granville Street, the Director of 
Planning and Civic Development be directed to bring before Council 
any and all applications by the developer for amendment or alterations 
to the development permit. 

The motion was put and, - CARRIED UNANIMOUSLY 


NOTICE OF MOTION 

Broadway West Area 

The following Notice of Motion was submitted by Alderman 
Harcourt, and recognized by the Chair: 

MOVED by Aid, Harcourt, 

THAT, with the understanding the merchants, owners and residents 
in the Broadway West area are studying the long-range parking and 
other development problems of the area with the appropriate City 
Departments , 

BE IT RESOLVED THAT Council request the Technical Planning 
Board not to approve further surface parking areas as conditional 
uses in the residential area adjoining the Broadway frontage from 
Larch Street to Collingwood Street. 

(Notice) 

ENQUIRIES AND OTHER MATTERS 

Delegation: Broadway West Area 
Development Permit No. 60568 


MOVED by Aid. Rankin, 
SECONDED by Aid. Gibson, 

THAT representatives of the West Broadway Citizens Committee 
be permitted to speak to Council at this time regarding development 
permit application No. 60568 (2696 West Broadway), 

- CARRIED 

(Alderman Bowers and Alderman Massey are recorded in 
the negative) 


cont 'd . 
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COMMUNICATIONS OR PETITIONS (cont'd) 


! 

i 
i 
I 



Broadway West Area 
Development Permit No. 60568 
(cont 'd) 


Representatives of the West Broadway Citizens Committee 
appeared in support of communication, dated February 20, 1973, 
requesting development permit No. 60568 for development at 
2696 West Broadway, be revoked. 

On February 13, 1973, the Council received a report from 
the Director of Planning and Civic Development outlining details 
of this proposed development and the status of the situation. 
At that time the Council was informed by the Corporation Counsel 
that Council did not have the power to prevent this development 
proceeding . 

No further action was taken. 


The Council recessed at approximately 5:40 p.m. to reconvene 
'In Camera' in the Mayor's Office. 


The foregoing are Minutes of the Regular Council meeting 
dated February 20, 1973, adopted on February 27, 1973. 



MAYOR 
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BOARD OF ADMINISTRATION .... " .'(WORKS) 


February 16, 1973 
The following is a report of the Board of Administration: - 


WORKS & UTILITY MATTERS 
CITY ENGINEER'S RLIPORT 


RECOMMENDATIONS : 

1. Closing Portion of Georgia Street, East of Jackson Avenue, 
South 7 feet of Lot 30. Block 85. D.L. 196 

"City Council has agreed to sell certain properties to the 
! Provincial Government in the 'Strathcona' area. Lot 30, Block 85, 
D.L. 196 is one of these lots. The south 7 feet of this lot was estab- 
lished as highway for the future widening of Georgia Street. This 
street is to remain at 66 feet in width. The 7 feet so established is 
now surplus to our highway requirements and should be added to the re- 
mainder of the lot prior to any sale. 

I RECOMMEND that the south 7 feet of Lot 30, Block 85, D.L. I96 
be closed, stopped up and added back to the remainder of the lot." 


Your Board RECOMMENDS that the foregoing be approved. 


2. Closing Portion of Pender Street, West of Hawks Avenue, 
North 7 feet of Lot 12. Block 76, D.L.'S 181 & I96 

"City Council has agreed to sell certain properties to the 
Provincial Government in the 'Strathcona' area. Lot 12, Block 76, 
D.Lo's 181 and 196 is one of these lots. The north 7 feet of this lot 
was established as highway for the future widening of Pender Street. 
This street is to remain at 66 feet in width. The 7 feet so established 
is now surplus to our highway requirements and should be added to the 
remainder of the lot prior to any sale. 

I RECOMMEND that the north 7 feet of Lot 12, Block 76, D.L.'s 
181 and 196 be closed, stopped up and added back to the remainder of 
the lot." 

Your Board RECOMMENDS that the foregoing be approved. 


3 . Pavement Maintenance Program - 1973 

The City Engineer reports as follows: 


"The purpose of this report is twofold: 


a) to obtain confirmation of Council's previous approval of 
budgeting for pavement maintenance on the basis of the annual 
condition and defects survey; 

b) to obtain Council approval for street maintenance expenditures 
to meet the present need shown by this survey. 


This report will be accompanied by a report reference ex- 
plaining our maintenance procedures and the need for this level of 
maintenance . 


PAVEMENT MAINTENANCE PROCEDURES 

A variety of procedures 
streets, and avoid large capital 
this multimillion dollar asset. 


are used to maintain the City's 
expenditures for reconstruction of 


.Cont'd 
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Clause No. 3 Cont'd 
Crack Filling 

In this operation, cracks in the pavement are sealed to 
prevent water penetrating below the pavement surface. This is a 
relatively inexpensive operation ($90/block) and a valuable method 
of maintaining the pavement so that it does not require patching. 

Patching 

Large defects in the pavement may require digging out a 
section or layer of pavement to effect repairs. Although this is 
a relatively expensive procedure ($725 to $975 per block), it is 
still substantially cheaper than reconstruction of a pavement. 

Overlays and Surface Treatments 

As pavements age, they weather and wear. On major streets, 
a new layer is placed on top of the existing pavement to prolong its 
life and restore its riding characteristics and appearance. On resi- 
dential streets, a thinner "surface treatment" serves the same pur- 
pose. Again, these procedures are costly, ($400 to $1200 per block), 
but substantially cheaper than reconstruction. 

Reconstruction 

After many years of service, reconstruction may be the only 
economic "maintenance" procedure. Reconstruction costs for residen- 
tial streets would be approximately $5,000 per block and for major 
streets may range from $30,000 to $40,000 per block. Substantial 
crack filling, patching, etc., costs are justified to avoid recon- 
struction. 

INFORiMATION RETRIEVAL SYSTEM - STREET CONDITION AND DEFECTS 

Since 1965, the Department has been operating an information 
retrieval system which describes the condition of the streets. In 
our annual survey, each block of street is inspected and rated for 
condition, and the required maintenance work - crack filling, patch- 
ing, etc. - is recorded. This information shows clearly whether the 
streets are improving or deteriorating. Combined with costs of re- 
pair, this information permits critical decisions on work priorities 
to protect the City's $100-million street inventory. When priorities 
for various types of work are established, the information system is 
used for programming and control of the work itself. 

In 1966, Council authorized use of this system for setting 
the budget for maintenance of streets with a permanent pavement sur- 
face. This is a very advanced system of budgeting according to need, 
rather than according to historical expenditures. In the last few 
years, many organizations across North America have begun work on 
similar methods. 

HISTORY SINCE 1966 

During the period 1966 - 1973, the basic factors which deter- 
mine the pavement maintenance workload have changed significantly. 
While our street maintenance expenditures have to some extent changed 
accordingly, they have not kept pace with our requirements, as the 
following sections will show. 

Increase in Inventory of Paved Streets 

The number of blocks with a paved surface which the City must 
maintain has increased from about 3,300 in 1966 to about 5,500 in 
1972. This is equivalent to a compound growth rate of between 7% 
and 8%. Many major streets have been widened, further increasing the 
pavement area to be maintained. 
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Inflation 


The wage increases granted to City forces and cost increases 
in materials, trucks, etc., have resulted in an overall inflation rate 
of between 6% and 7% per year. 

Overall Change - Inflation and Inventory 

The combined result of these two factors is a requirement for 
annual increases of 14% to 15% just to maintain our standard of pave- 
ment maintenance. 

Winter Effect 

Weather records show that, both in snowfall and freezing condi- 
tions, the winters since 1968-1969 have been significantly worse than 
was the case in the previous several years. 

Severe winters can cause significant damage to our streets 
system. Cracks are caused by contraction of the pavement; these 
cracks admit water, and freezing weather subsequently breaks up the 
pavement. The sequence of repeated severe winter conditions has 
seriously affected our streets, and this change is reflected in the 
results obtained from our information retrieval system. 

Pavements Maintenance Expenditures 

Despite our increasing inventory of paved streets and an 
increased need for maintenance, our maintenance expenditures for 
paved streets have not kept pace since 1966. Other requirements 
for budget funds have resulted in less money being allocated for 
pavement maintenance than our information retrieval system showed 
was required. In addition, our maintenance expenditures for 
unpaved streets have been reduced. In total, our streets main- 
tenance costs, for both paved and unpaved streets, have been reduced 
significantly since 1966, in terms of current dollars. The report 
reference will elaborate on these statements. 


POSITION IN 1973 

As a result of severe winter weather, increasing pavement 
inventory, and reducing expenditure on a per block basis, our 
streets will be in poorer condition in 1973 than has been the case 
for some time. A significant increase in maintenance expenditure 
is necessary now to avoid major pavement reconstruction costs in 
the future. 


Our proposed 1973 maintenance program is as follows. 

Crack Filling - Continue our past policy of doing all crack filling 
work required - 1,550 blocks in 1973. 

Patching - Increase the amount of patching from about 375 blocks 
per year to 600 blocks in 1973. 

Overlays - Continue our present program of about 70 blocks per year 
of overlays on major streets. 

Surface Treatments - Introduce a program of surface treatments on 
residential streets - about 300 blocks in 1973. Details 
of this proposed program are outlined in the attachment; 
a new type of surface treatment for residential streets is 
proposed . 

Sidewalk and Curb Work - Continue our present practice of a minimal 
program in these areas . 
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The cost of this program is i-stimated to be $1,136,000 in 
1973, with an additional non-recurring equipment cost of approxi- 
mately $74,000. (The additional equipment requirement is described 
below.) For comparison, our 1972 expenditure was $802,000 in 
1973 dollars; ouraverage 1966-1971 expenditure was $879,000 in 
197 3 dollars. 

EQUIPMENT REQUIREMENT FOR PROGRAM 

To carry out the program proposed will require purchase 
of two pavement heaters and an additional paving machine, and 
minor modifications to the existing paving machine. The addi- 
tional paving machine, which will cost about $55,000, is required 
for our normal major street overlay program. Our existing paver 
can be made suitable for our proposed surface-treatment program 
with minor modifications costing $3,250. 

The two heaters are required for expansion of our patch- 
ing program. In the past, we have carried out a "deep" patching 
process involving cutting out sections of the existing street. 
While this patching technique will still be necessary in many 
cases, we propose to replace some future patching work by heating, 
raking, and rolling localized sections of defective pavement. 

SUMMARY OF PROPOSALS 

On the basis of measured need, as indicated by our informa- 
tion retrieval system, the Engineering Department is requesting 
$1,136,000 for 1973 Pavements Maintenance. This total request con- 
sists of $125,000 required for our proposed surface treatment pro- 
gram for residential streets, and $1,011,000 for streets maintenance 
works similar to past programs. This is considerably higher than in 
previous years, and reflects the need to overcome condition deteriora- 
tion caused by restricted budgets in the past, and by severe winters. 
This report is being forwarded to obtain Council's agreement to the 
level of maintenance required, so that necessary preparation for 
this program can begin, and equipment can be obtained in time to 
carry out the program. A non-recurring expenditure of $73,650 will 
be required for this equipment, in addition to the $1,136,000 
basic budget. 

COMMENTS OF DIRECTOR OF FINANCE 

It is clear to me that Council cannot give this subject 
adequate attention and consideration at budget time and, therefore, 
in my opinion should consider it now and arrive at approval or dis- 
approval in principle of the basic streets maintenance program. 
This will assist in the budget review process. 

It is equally my opinion that Council should not approve 
the total requested funds in advance of budget because it reduces 
Council's flexibility in establishing the 1973 Revenue Budget, flexi- 
bility that may be critical if additional assistance is not forth- 
coming from the Provincial Government budget. 

If Council approves funds for the new residential street 
maintenance concept, then the City Engineer does need to order the 
additional p.Tving ir.achine. immediately if he is to do any of the work 
in 197>. De'ivei ' fmes on the other additional equipment also justify 
approve'; in advau' s- ^i' budget. Given Council approval of the report, 
the funds should bo provided from the 1973 Supplementary Capital Budget. 
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The Streets Maintenance Budgets were theoretically based 
on need but in recent years were actually based on historical 
budgetting techniques with some provision for 'one-time' problems 
such as a bad winter. If we jump to budgetting purely on the 
basis of demonstrated need in 1973, the increased cost in 1973 
over 1972 creates a 'shock' to the budget. Some portion of this 
'shock' should be absorbed by the Supplementary Capital Budget as 
should future 'shocks' caused, for example, by a very bad winter. 
It might also be necessary to repeat this next year, in order to 
'smooth' the historical effect on the Revenue Budget. All of this 
presupposes Council approval of the Engineering Department's concept. 
The distribution between Revenue Budget and Supplementary Capital 
Budget would be decided by Council when considering the 1973 Revenue 
Budget . 

RECOMME NDATIONS OF THE CITY ENGINEER 
I RECOMMEND that: 

Council affirm the principle of developing the Streets 
Maintenance Budget in accordance with need as measured 
by the information retrieval system, subject to the 
necessary funds being available for allocation at the 
time that the annual budget is set; 

Council approve, in advance of budget, a 1973 expenditure 
of $125,000 for the proposed residential street surface 
treatment program; 

Council approve purchase of an additional paving machine 
and two pavement heaters, and modifications to our existing 
paving machine, at an estimated total cost of $73,650 to 
be provided from the Supplementary Capital Budget; 

Council recognize the requirement for a budget of 
$1,011,000 for an increased pavement maintenance program 
of a type similar to that carried out in the past, and 
affirm that a very high priority should be given to the 
Engineering Department's Pavement Maintenance Budget 
requests during budget review." 

Your Board RECOMMENDS the foregoing recommendation of 
the City Engineer be adopted. 


b. 
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SOCIAL SERVICE AND HEALTH MATTERS 


RECOMMENDATION : 

1. Telephone Installations - 1655 Robson Street 
and Grant and Commercial Streets 


The Director of Permits and Licences reports as follows: 

"Further to the organization of the City Social Services into five 
decentralized service areas in the City, Council adopted, on August 29, 1972, 
a recommendation of the Board of Administration to rent approximately 
5,000 square feet of space at 1655 Robson Street as a sub-unit to the 
Central Services District and on October 17, 1972, a recommendation to rent 
approximately 21,000 square feet of space in a building under construction 
at Grant and Commercial Streets as a North Service Centre. 

The Electrical Division has submitted alternative proposals, prepared 
by the B.C. Telephone Company, to provide telephone services to both locations. 

Following discussions with the Departments concerned and the Administrative 
Analyst, the costs to provide the installation of suitable equipment and 
monthly rentals have been established as follows: 


Instal 1 ati on Monthly Rental 

Robson Street $1,010.00 $ 361.00 

AKD 7^+1 Switchboard 
17 stations 
6 trunks 


Grant & Commercial Streets $3,850.00 $ 1,237.00 

G.T.X. kOO Switchboard 

80 stations $4,860.00 $ 1,598.00 

30 trunks ': - , . ;, , - = 


We must order the equipment immediately because of a 3 month minimum 
delivery time. 

It is therefore necessary that the budget items for the installation 
be approved in advance of the normal budget. Estitnated costs have been 
included in the 1973 Budget Submissions. 


It is RECOMMENDED that: 


Prior approval be given to the expenditure of $1,010.00 at Robson 
Street and $3,850.00 at Grant and Commercial Streets for installation 
of telephone equipment." 


Your Board RECOMMENDS that the Recommendation of the Director of Permits and 
Licenses be approved. 
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BUILDING AND PLANNING MATTERS 

RECOMMENDATIONS 

1 . Alterations to the Vancouver Art Gallery 

The Director of Permits and Licenses reports as follows: 

"In the 1972 Budget submission. Council approved the Vancouver 
Art Gallery Grant request for $70,000.00 to carry out major 
renovations to the administration office area in the Art 
Gallery. 

On May 9, 1972, Council approved the following motion: 

'THAT pursuant to request from the Vancouver Art Gallery 
Association, the firm of Thompson, Berwick, Pratt and 
Partners be appointed as Architects for the proposed 
Art Gallery alterations and instructed to complete 
working drawings and call for Tenders to the satisfaction 
of the Assistant Director, Construction and Maintenance 
Division. ' 

Tenders have now been received for the alteration work and are 
listed below: 


(a) 

Dogwood Construction Ltd. 


$ 

62, 

275. 

00 

(b) 

Bengal Construction Ltd. 


$ 

64, 

692 . 

00 

(c) 

Turnbull & Gale Construction Co. 

Ltd. 

$ 

65, 

999. 

00 

(d) 

Onyx Contractors Ltd. 


$ 

68, 

500. 

00 

(e) 

Corvan Construction Ltd. 


$ 

69, 

650. 

00 

(f) 

Floris Jonkman Construction Co. 

Ltd. 

$ 

79, 

700. 

00 

(g) 

Kirkwood Construction Ltd. 


$ 

81, 

759. 

00 


All Tenders have been examined and found to be in order, and 
all provided the appropriate bid bond or certified cheque. The 
Architects, with our concurrence, recommend that Council accept 
the lowest tender, that of Dogwood Construction Ltd. 

On the basis of the low tender, the estimate for the alteration 
work is as follows: 

Contract Amount $ 62,275.00 

Architects and Engineers Fees 7,473.00 

Allowance for Advertising, Development 

Permit, & Miscellaneous Items 252.00 

TOTAL $ 70,000.00 

The Comptroller of Accounts advises that the funds in the amount 
of $70,000.00 were provided in the 1972 Supplementary Capital 
Budget for this project. 

It is RECOMMENDED that: 

(a) The contract for the alterations be awarded to Dogwood 
Construction Company in the amount of $62,275.00, such 
contract to be to the satisfaction of the Corporation 
Counsel . 

(b) The City Treasurer be authorized to return the deposits 
to the unsuccessful bidders." 

Your Board RECOMMENDS that the recommendation of the Director of 
Permits and Licenses be approved. 
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2. HPS 

Environmental Management Conference 
San Diego, February 27 - March 2, 1973 
Leave with Pay and Per Diem 

The Director of Planning and Civic Development, Deputy City Engineer, 
Director of Finance and Director of Social Planning report as follows: 

"The Ford Foundation, a major f under of the Vancouver Regional 
Inter-Institutional Simulator Project (HPS) also provides 
financial assistance to similar projects in Erie, Pennsylvania; 
Nashville, Tennessee; Honolulu, Hawaii; San Diego, California 
and Seattle, Washington. The Ford Foundation is convening a 
four day meeting of Project Managers from these cities in San 
Diego, February 27 to March 2, 1973. 

The purpose of the meeting is to allow participants from the 
various projects to exchange information on their progress and 
problems in the areas of research and management. It is an 
opportunity to share expierience, co-ordinate effort and learn 
from each other. 

UPS representatives from the Federal Government, Greater 
Vancouver Regional District, University of British Columbia and 
the City of Vancouver are invited by the Ford Foundation to 
attend and participate in the meeting. The Foundation pays 
travel and hotel expenses. Per diem rates (5 days, Tuesday 
through Saturday) for meals and out-of-pocket expenses are 
available in the City's budget for HPS. 

City representatives on HPS have designated the Deputy City 
Engineer and the Director of Social Planning to represent the 
City at this meeting, if Council approves. 

Your officials are currently drafting a report, which will be 
available to Council shortly, on the current overall status 
of the HPS Project. 

It is RECOMMENDED that Council approve the four day leave of 
absence for each of these two City officials to attend the San 
Diego meeting, with the per diem cost of $250.00 to be paid 
from the City's budget provision for HPS." 

Your Board RECOMMENDS that the recommendation of the Director of 
Planning and Civic Development, Deputy City Engineer, Director of 
Finance and Director of Social Planning be endorsed. 

3. Alteration of the Use of the Existing 
Gasoline Service Station located at 
3095 Oak Street 


The Director of Planning and Civic Development reports as follows: 

"Master Leasing Limited has submitted Development Permit Application 
No. 60636 to use a portion of this site occupied by a Gasoline Service 
Station for the sale of automobiles (a maximum of 2 cars only at any 
one time). 

The site is located in a C-2 Commercial District and the Gasoline 
Service Station location policy adopted by the City Council on 
October 1, 1968, permits alterations of this Gasoline Service Station 
at this location. 

It is proposed to retain the use of the site as a gasoline service 
station and to use two exisitng parking stalls at the south west 
corner of the site for automobile sales. A letter submitted by the 
applicant states there would be a maximum of two vehicles for sale 
at any one time. 

The Technical Planning Board and the City Planning Commission recommend 
that this application be refused for the following reasons: 

The proposed use is considered to be an unsatisfactory form 
of development in this C-2 Commercial area and having regard 
to the existing gasoline service station on this site. " 

Your Board RECOMMENDS that the recommendation of the Director of 
Planning and Civic Development be endorsed. 
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4. Alteration of Existing Gasoline Service 
Station located 2611 Kingsway 

The Director of Planning and Civic Development reports as follows: 

"Mr. John Kertesz has submitted Development Permit Application 
No. 60819 to use a portion of this Gasoline Service Station for 
the sale of automobiles (a maximum of nine cars). 

The site is located in a C-2 Commercial District and the 
Gasoline Service Station location policy adopted by the City 
Council on October 1, 1968, permits alterations of this 
Gasoline Service Station at this location. 

It is proposed to retain the existing gasoline service station 
on this site and to use a portion of this site as a car sales 
lot (maximum of nine cars). 

It is noted that this is a large site (183' x 90') and the 
easterly open portion of this site abuts a site which is 
approved for car sales. 

The Technical Planning Board and the City Planning Commission 
recommend that Development Permit No. 60819 be approved in 
accordance with the submitted application, such olans and in- 
formation forming a part thereof, thereby permitting the use 
of a portion of this site for car sales with retention of the 
existing gasoline service station, subject to the following 
conditions : 

(a) Prior to the issuance of the Development Permit, revised 
drawings are to be submitted or the submitted drawings 
amended to the satisfaction of the Director of Planning 
and Civic Development clearly indicating the deletion of 
the proposed sales area at the north west corner of this 
site and the provision of a car sales area adjacent to 
the east side of this site only. 

(b) All signs are to comply with the Zoning and Development 
By-law. 

(c) No banners, flags, bunting or string lighting are to 
be permitted on this site at any time. 

(d) No lane access permited at any time." 

Your Board RECOMMENDS that the recommendations of the Director of 
Planning and Civic Development be endorsed. 

5. Zoning By-law and 
Development Permit Procedures 

The Director of Planning and Civic Development reports as follows: 

" BACKGROUND ; 

The first Zoning Bylaw for the City of Vancouver was enacted 
in 1928 and rcjnained relatively unchanged until Zoning and 
Development Bylaw No. 3575 was enacted in 1956. The 1956 
Bylaw reflected changed circumstances, such as: 

(a) A civic policy to encourage maximum development . 

(b) A much larger and more complicated City than that 
of 1928 

(c) The establishment of a Planning Department as an arm of 
City government 

(d) The provision for discretionary authority established 
in the Vancouver Charter. 


cont'd. . 
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The Bylaw contained a number of innovations which have proved 
successful . 

Bylaw No. 3575 has been amended in many ways, but is,- in its 
basic form, unchanged since its original enactment in 1956. 
In essence, it divides the City into specific zones in a 
fairly conventional manner and, within each zone, specifies 
regulations and various categories of use. 

The first uses are 'outright' in that, if the regulations are 
complied with, issue of a development permit is automatic. 

The second category involves discretionary authority of the 
Technical Planning Board and this authority is exercised in 
the light of the circumstances affecting the particular site 
covered by the application, its relation to its surroundings 
and the relationship of the application to civic policies 
either established or being studied. The Technical Planning 
Board are required to notify surrounding owners in sowe cases, 
and in other cases this requirement is optional. 

The third category is where the City Planning Commission are 
required to be consulted by the Technical Planning Board. 
The Commission review provides an opportunity for both the 
applicant and anybody elT.e having views on the matter to be 
heard in public before the Technical Planning Board makes 
its decision. 

The fourth category involves City Council, who make their 
decision on advice from the Technical Planning Board and the 
Vancouver City Planning Commission. 

The most significant change to the Zoning Bylaw during the 
16 years of its operation was the introduction of a bonus 
system. This, however, is a technical matter and did not 
change the broad structure or system of discretionary 
authority outlined above. 

Amendments to the Zoning Bylaw either to the boundaries of 
the zoning districts or to the text of the Bylaw are 
handled in the standard conventional way. The Charter 
requires that Council hold a public hearing and that 
certain public advertising must take place before the public 
hearing. In addition to the statutory advertising, the City 
has always had a policy of informing surrounding owners by 
a 'courtesy letter' . The area covered by such notification 
has varied and sometimes has involved saturation of a 
complete area where the proposal affects the whole area, 
or sometimes just involves people surrounding an isolated 
site or small area. 

Public Hearings have, until recently, been held in the after- 
noons in the fairly formal atmosphere of the Council Chamber 
and in most cases this has usually been the first point of 
contact between Council and the applicants and other people 
who are affected. 


THE PRESENT POSITION : 

Times have changed since 1956. Citizen interest is far 
greater now than it has been since 1945, citizen organizations 
are well established and, in many cases, have professional 
assistance and operate in a very sophisticated way. This 
suggests a greater degree of public participation and debate 
before decisions are made, certainly as far as zoning amend- 
ments are concerned, and probably as far as at least major 
developments are concerned. 
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There are many other reasons which suggest that a complete 
review of the Zoning S Development Bylaw is desirable and 
the Director of Planning and Civic Development has had 
this under consideration for some time. 

The review would concern not only the technical sections of 
the Bylaw but the procedures and other methods by which it is 
implemented. It would be anticipated that the review would 
include an investigation of the costs and benefits of various 
policies and procedures which the Bylaw represents and also 
the i>:ethods by which the views of officials, the Design Panel, 
the Vancouver City Planning Commission, the public and City 
Council are obtained on development proposals at various 
stages in the procedure. 

In suggesting a review it would be necessary to bear in mind 
the confidentiality which has been customary in early stages 
of rezoning and development permit applications, and which 
should probably still be maintained when an early release of 
information could prejudice the financial or other arrange- 
ments which are being investigated. 

THE PROPOSAL ; 

Consequently, it is clear that the whole development and 
zoning process should be examined. The review will involve 
City Council, the Vancouver City Planning Commission, the 
Technical Planning Board, the Design Panel and staff, as 
well as citizen organizations who are ir.tercstcd in the 
system. The review would be a two-stage undertaking. First 
would come a review of the philosophies and policies in the 
Bylaw, and the identification of a general approach to overall 
changes. The second stage would translate uuch change^ into 
the Bylaw and/or Vancouver City Charter amendmontc and would 
investif^atc other measures necessary to implement the 
intentions and streamline the operations. 

METHOD: 

While there are members of the present staff who can 
carry out the necessary review, this would alienate other 
important priorities. It is suggested, therefore, if a 
consultant can be found who is sufficiently experienced, 
there would be an advantage in having him act as a 
'staff consultant' , responsible to the Director of Planning 
and Civic Development, to do the work. 

There would be other advantages: he would be free from any 
personal commitment to the philosophy or operation of the 
Bylaw and, therefore, in a better position to be objective. 
If such a staff consultant cannot be found it would take 
one staff member full time for a period which would probably 
exceed 12 months to do the work and he, in turn, would 
require substantial assistance from other members of staff 
and sub-consultants if available. 

It is suggested that the factors which should be reviewed as 
the first stage by the Council, Planning Commission, staff 
and citizen organizations should include, but not be limited 
to: 

(i) How should amendments to the Zoning Bylaw, either 

to the text or to the zoning areas be made . Should 
there be requirements for public debate before 
recommendations are formulated. Should tenants, 
as well as owners be involved. 
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(ii) Should the public hearing system be modified to 
become less formal and should steps be taken to 
make public hearings more accessible to people 
generally such as evening public hearings held 
in the area affected. Should such changes be 
optional or mandatory. 

(iii) Should zoning changes be preceded by a community 
or City-wide development plan review and only 
considered in the context of such a plan. 

(iv) The discretionary authority should be reviewed: 

(a) Is it possible and advantageous to reduce 
the amount of discretionary authority. 

(b) Is it possible to have discretion exercised 
by an individual rather than by a group for 
minor cases within stated policies. 

(c) To what extent can citizens of surrounding 
areas be involved in the exercise of 
discretionary authority in the issue of 
development permits . 

(v) How is the preservation of existing buildings to be 
handled. Is there some way through the Zoning and 
Development procedures that the best of the existing 
development can be retained. 

(vi) Is it possible to produce a bonus system for quality. 
In the past, this has not proved possible as 
essentially a bonus needs to be something wh.ich can 
be measured rather than the evaluation of some 
quality which will then be given a quantitive bonus. 

(vii) How can the matter of aesthetic control be improved. 

RECOMMENDATION 

It is recommended that: 

(a) Council consider this proposal and, if they believe it 
has merit, consult with the Vancouver City Planning 
Commission, the Civic Design Panel, the Departments of 
Planning and Civic Development and Permits and Licenses, 
Social Planning and the Corporation Counsel. Council 
would invite a response from citizens ' organizations 

and would establish a general philosophy and policy as 
a background for further investigation. 

(b) the Director of Planning and Civic Development report 
further on either consultant or staff requirements for 
carrying out the proposals. 

(c) the appointment of a consultant or the identification 
of staff be completed before the debate suggested in 
Recommendation '(a)' commences, to allow such individual 
or individuals to be fully involved throughout the 
entire process." 


Your Board RECOMMENDS that the foregoing recommendations of the 
Director of Planning and Civic Development be adopted. 
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6. Carpet Replacement Program at the 
Queen Elizabeth Theatre 


The Director of Permits and Licenses reports as follows: 

" In the submissions for the 1972 Budget, the Auditorium Board requested 
$22,000.00 for carpet replacement on the main and lower lobbies in the 
Queen Elizabeth Theatre. The Budget Committee reduced the amount to 
$12,000.00 and directed that the program should be spread over two years. 

Unfortunately, it was not possible to apportion this work as had been 
anticipated. The tenders for the carpet had been received and the cost 
for the necessary yardage will be approximately $21,000.00. This carpet 
must all be of the same dye-lot and must, therefore, be ordered at one 
time. An additional $4,000.00 is required for underlayment and 
instal lati on. 

We have requested the Auditorium Board to include an amount of 
$25,000.00 in their 1972 Budget, made up of $12,000.00 carried over from 
1972 and an additional $13,000.00 attributable to their 1973 Budget. 

Because of the poor condition of the carpet in the lobbies under 
question, and because we already have tenders for the new carpet, it is 
advisable that the carpet be ordered and the installation be carried out as 
soon as possible. To initiate the work, it is necessary that the Budget 
item be approved in advance of the normal budget. 

It is RECOMMENDED that: 

Prior approval be given to an item of $25,000.00 in the 1973 
Budget for carpet replacement at the Queen Elizabeth Theatre. " 


Your Board RECOMMENDS that the recommendation of the Director of 
Permits and Licenses be approved. 
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FINANCE MATTERS 


RECOMMENDATIONS 

1- Investment Matters - (Various Funds) - December, 1972 

(a) Security Transactions during the month of December, 19 72 

(b) Summary of Securities held by the General and Capital 
Accounts only as at December 31, 1972. 


(a) 


GENERAL AND CAPITAL ACCOUNT TRANSACTIONS 




Maturity 

Maturity 

Cost 

Term 

Annual 

Date 

Type of Security 

Date 

Value 

Cost 

Days 

Yield % 


Chartered Banks Deposit 

Receipts 





Dec. 15 

Bank of Montreal 

Jan. 29/73 


SitOO.OOO.OO 

'•5 


15 

Mercantile Bank of Can. 

Feb. 28/73 

3,7?6,0')3.00 

3,686,202.00 

75 

5.26 

15 

Bank of B.C. 

Jan. 29/73 

798,088.00 

793,072.00 

'15 

5.13 

15 

Royal Bank of Canada 

Feb. 15/73 

1 ,008,629.0') 

1 ,000,000.00 

62 

5.08 

19 

Mercantile Bank of Can. 

Dec. 29/72 

1 ,000,000.00 

998,590.00 

10 

5.15 

21 

Mercantile Bank of Can. 

Feb. 28/73 

29't,292.00 

291 , '(22.00 

69 

5.21 

27 

Bank of Montreal 

Dec. 29/72 

2,300,378.08 

2,300,000.00 

2 

3.00 

29 

Mercantile Bank of Can. 

Mar. 30/73 

1 ,965,081.88 

1 .939,836.37 

91 

5.22 

29 

Bank of Montreal 

Mar, 30/73 

2,531 ,9't3.'t9 

2,500,000.00 

91 

5.125 

29 

Bank of Nova Scotia 

Mar. 16/73 

808,573.37 

800,000.00 

77 

5.08 


$l't,835.'<'<5.30 $l't.709.122.37 

Transfer of B.C. Hydro £ Power Authority 7% Parity 

Bonds due September 1, 1975 from Debt Charqes Equalization 

Fund to General and Capital Account to Meet Portfolio Requirements 


Maturity Maturity 
Date Typ e of Security Date Val ue 

Debentures Transferred 


Price 


Cost 


Term Annual 
Yrs/Mos Yield Si 


Dec. 29 B.C. Hydro 6 Power 
Authority 7% Parity 
Bonds 


Sept. 1/75 $70,000.00 $101.70 $71 ,190.00 2/8 6. 30 


Debt Charges Equalization Fund Transactions 


Date Type of Security 

D ebentures Purchased 
Dec. 18 City of Van. ShT"^ 


Maturity 
Date 

Nov. 15/75 


Matur I ty 
Value 


Price 


Cost 


Term Annual 
Yrs/Mos Yield I 


$2,000.00 $93.85 $1 ,877.00 2/11 7.90 


Sinking Fund Transactions 


Date 


Dec. 1 


Type of Security 


Maturity 
Date 


Maturity 
Value 


Cost 


Charter e d Bank Deposit Receipts 

Toronto "Dominion Bank Apr. 16/73 Si ,019,822. 't7 $1 ,000,000.00 


Term 
Days 

136 


Annual 
Yield % 

5.32 


***************************************** 


Cemetery Perpetual Maintenance Fund Transactions 


Maturity Maturity 

Date Type of Security Date Value Price 

Debentures Purchased 

Dec. 11 rrtY~oTvSnr5~37^r" Oct. 15/77 $2,000.00 $93.00 

18 City of Van. S% May 1/78 1 .000.00 87.50 


Term Annual 
Cost Yrs/Mos Yield % 


$1,860.00 h/]0 7.50 
87'-.. 00 5/5 7.90 


$3,000.00 


$2,735.00 


************************************ 


Cont'd. 


Board of Administration, February 16, 1973 
CLAUSE NO. 1 (continued) 


(FINANCE - 2) 


(b) SUMMA RY OF SECURITIES HELD AS AT DECEMBER 31, 1972 

General and Capital Accounts Only 

Type of Security Par or Maturity Value Cost or Book Value 

Sh ort Term 

Chartered Banks Deposit 

Receipts t Government Notes $ 26.582.368.5 5 $ 26.110.532.37 

Medium Term 

B.C. Hydro t Power Authority 
7% Parity Bonds due Sept. 1/75 $ 398.000.00 $ '(01.525.59 

B.C. Hydro 6 Power Authority (>% 

Parity Bonds due Aug. 15/77 8/40.000.00 8'tO.OOO.OO 

$ 1.238.000.00 $ 1 ,7M .525.59 


Your Board RECOMMENDS that the foregoing report of the Director 
of Finance on Investment Matters (Various Funds) for December, 197 2 
be adopted. 


CONSIDERATIONS 

2 . U.B.C.M. and C.F.M.M. Conferences 
The City Clerk reports as follows: 

"The Canadian Federation of Mayors and Municipalities Annual 
Conference will be held June 4 to 7, 1973 in Charlottetown , P.E.I, 
and it has been the custom in the past for the Mayor to appoint 
delegates. The number of delegates have varied over the years, but 
seven accredited voting delegates are permitted from Vancouver. It 
has been customary for a member of the Board of Administration to 
attend these meetings. 

The Union of British Columbia Municipalities Conference will 
be held September 12 to 14, 1973 at Prince George, B.C. and the 
policy of Council in previous years has been to permit all members 
of Council to attend, as well as a member of the Board of 
Administration. It should be noted that all members of Vancouver 
City Council are eligible to vote during this Conference. 

Council should determine the number of delegates who will 
attend these Conferences this year, and either appoint the delegates 
to attend or refer the matter of appointment to the Mayor so that 
arrangements can be made for hotel reservations, etc." 

Your Board submits the foregoing report of the City Clerk for 
the CONSIDERATION of Council. 
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Board of Administration, February 16, 1973 (FINANCE - 3) 


3 . Columbus Charities Assosication - Tag Day 
The City Clerk reports as follows: 

"A letter has been received from the Columbus Charities Assoc. 
requesting that Council permit the organization Tag Days on March 14th, 
15th and 16th, 1973. It is stated that the Association is a non- 
profit organization, the purpose of which is to provide good quality 
low-cost housing for senior citizens. 

The organization did submit a request in 1971, however, it 
was advised by the City Clerk that Council had a policy of only 
permitting Tag Day privileges to the following: The Vancouver 
Poppy Fund Committee; The Kinsmen Club of Vancouver; the Co-ordinating 
Council of Lions Clubs. It was further advised that there are no 
objections to tagging on private property such as shopping centres, 
etc. Council is reminded that, although the foregoing policy is 
still in effect. Council did vary it recently, when it granted 
Tag Day privileges to the Vietnam Action Committee. 

It is for the foregoing reason that this is brought for;s'ard 
for Council's direction." 

Your Board submits the foregoing report of the City Clerk for 
the CONSIDERATION of Council. 


(Copy of the letter is circulated for the information 
of Council. 


do 
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BOARD OF ADMINISTRATION 


PERSONNEL MATTERS 


A-B 


REGULAR REPORT 


FEBRUARY 9, 19 73 


RECOMMENDATION 

1. Salary Adjustment - Four Positions: - (2) Cashier II 's; 

(1) Cashier III; (1) Clerk III - Treasury Branch, Revenue & 
Treasury Division, Finance Department 

The Director of Personnel Services reports as follows: 

"In accordance with Personnel Regulation 195-1 (g) providing for 
periodic salary and classification reviews, the above-mentioned 
positions in the Department of Finance were reviewed in April 1971. 
At that time, the recommendations put forth for salary adjustments 
were rejected by the Union and the matter was subsequently rcfarred 
to the Joint Committee on February 24, 1972. Ensuing discussions at 
that level have led to an agreement upon which I report as follows: 

A. Two Positions - Cashier II (J. Anderson, L. Lockhart) 

These positions were last reviewed in 1963 and 1971. During 
this time, duties and responsibilities have remained relatively 
unchanged. However, I have reviewed prevailing community rates 
for positions of similar content, complexity and responsibility, 
and find that those rates are considerably lower than that rate 
paid to the Cashier II's. Therefore, I recommend that the 
rate for Cashier II's be reduced three pay grades from Pay 
Grade 18 ($685-822) to Pay Grade 15 ($605-720) , a rate which 
is more consistent with that paid in the community. 

One Position - Cashier III (J. S. Chadwick) 

The duties and responsibilities of this position are 
substantially similar to those performed when the position 
was last reviewed in 19G0 and 1971. The present rate for 
Cashier III, Pay Grade 21 ($788-943), was based upon the 
Cashier II rate with a three pay grade differential for 
supervisory and other additional responsibilities. Considering 
the external salary survey data obtained, the rates paid to 
similar internal positions, and the preference to maintain a 
three pay grade differential, I recommend that the rate be 
adjusted downwards to Pay Grade 18 ($685-822). 


C. Two Positions - Clerk III (J. McKnight, One Vacant) 

These positions have received on a regular basis additional 
compensation currently amounting to $18.00 per month under 
Personnel Regulation 160-5 (m) for performing relief cashiering 
functions v/hich up until now ivere recognized at a higher level 
of responsibility. I recommend that this practice now be 
discontinued, and the Personnel Regulation revised accordingly, 
excepting the case of the present incumbent who will continue 
to receive the additional compensation provided by the 
aforementioned regulation as long as ho continues to occupy 
his present position and continues to perform the relief 
cashiering function. 

NOTE: RE ADMINISTRATION - 

Normally, when a salary reduction is approved by Council, Personnel 
Regulation 195-3(b)(2) applies. That is, the current incumbents 
would continue to receive their present rates but would receive only 
one-third (1/3) of any overall increases in salaries or wages granted 
employees until such time as the established rate for their positions 
is reached. I recommend that this section of the Regulation be 
waived with respect to all the incumbents covered by this report. 
The effect of this will be that they will continue to receive their 
present rates and enjoy the full benefit of negotiated increases so 
long as they occupy their present positions. When the positions are 
vacated, new incumbents will be hired at the recommended lov/er rates. 


Board of Administration, February 9, 1973 (PERSONNEL - 2) 

CLAUSE NO. 1 (continued) 

NOTE; RE ADMINISTRATION (cont'd.) 

This recommendation is being made without prejudice. It will apply 
only to the subject report and is not intended to set a precedent 
for the administration of any future downward reclassifications or 
salary adjustments. 

The estimated recurring annual saving of this proposal, determined 
by the decrease in the final steps in the pay ranges at 1973 rates 
and including fringe benefits at 10%, will be $4,500. However, 
these savings will not be realized as long as the incumbents occupy 
their present positions. 

This report has been discussed with the Business Manager, Municipal 
and Regional Employees' Union, who concurs herein." 

Summary of Recommendations 


In cumben t 

J. Anderson 
L. Lockhart 


Chadwi ck 


J. McKnight 
One Vacant 


Present 

Classification 

Cashier II 
Pay Grade 18 
($685-822) 

Cashier III 
Pay Grade 21* 
($860-943) 

Clerk III 
Pay Grade 17 
($659-788) 
Plus an additional 
amount equivalent 
to one half of the 
differential between 
the maximum rates of 
Clerk III and 
Cashier II 


Propo sed 
Classification 

Cashier II 
Pay Grade 15 
($605-720) 

Cashier III 
Pay Grade 18* 
($752-822) 

Clerk III 
Pay Grade 17 
($659-788) 


Effective 
Date 

When 
adopted 


When 
adopted 


When 
adopted 


Effective range under Personnel Regulation 160-1 (a) (2) 


RECOMMENDED : 


That 


(a) The above recommendations of the Director of Personnel 
Services with respect to salaries be approved; 

(b) The present incumbents be exempted from the provisions of 
Personnel Regulation 195-3(b)(2); 

(c) Clause 5 (m) be deleted from Personnel Regulation 160. 
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BOARD OF ADMINISTRATION, February l6, 1973 (PROPERTIES - 1) 


RECOMMENDATION 

1 . RENTAL REVIEW - South 

Foot of Granville Street 


The Supervisor of Property and Insurance reports as follows :- 


" City-owned Lot 32, Block 1, D.L. yih, zoned C-2 - Commercial, con5)rises 
approximately 25,000 square feet. It is reserved from sale pending an assess- 
ment of the effects of the new approaches to the Hudson Street Bridge. The lot 
was created in 196? by the consolidation of a City lot, Granville Street Ehd 
and a lot acquired by exchange from the Fraser Arms Hotel Ltd. 

On January 1, 1968 it was leased for 10 years to the Fraser Arms Hotel for 
parking purposes at a rental of $2,580.00 per annum plus taxes, subject to the 
rent being reviewed on January 1, 1973. 

The lease obligated the lessee to pave and drain the site and granted the 
lessee first right to purchase. 

Negotiations with the lessee regarding the rental have resulted in their 
agreement to pay a rent of $7,220.00 per annum plus taxes as if levied as of 
January 1, 1973. 

The Supervisor of Property & Insurance is of the opinion that this rental 
represents market rental value. 

RECOMENDED that for the period January 1, 1973 to December 31, 1977, that the 
rent for the above property be set at $7,220.00 per annum plus taxes as if levied," 


Your Board 

RECOJWENDS that that foregoing Recommendation of the Supervisor of Property and 
Insurance be adopted. 

2. BRITANNIA COMMUNITY SERVICES CENTRE 
1 1 OU. McLean Drive 

The Supervisor of Property and Insuraince repx^rts as follows :- 

••1104 McLean Drive, legally described as Lot 13 exc. the S 29 • & 
Lot 14, Block 40, D.L. 264A, is required for the Britannia 
Community Services Centre. This project is to be developed 
as an Urban Renewal Scheme under Section 24 of the Nationad 
Housing Act. 

This property is a 1 3/4 storey frame house, with a main 
floor area of 1,005 sq.ft., with attached carport and sun- 
deck, full concrete basement, erected in 1909 on a corner 
site 37' X 93', zoned RM-3. This dwelling contains 10 
rooms, 9 plumbing fixtures, has a patent shingle roof, shake 
and stucco exterior, concrete foundation and is heated by a 
gas-fired hot air furnace. There is a self-contained suite 
in the basement and the house is in above average condition 
for age and type. 

Following negotiations, the owners have agreed to sell for the 
sum of $26,000.00, subject to the following :- 

1. An advaince payment of $1,000.00 upon delivery 
of a registrable Deed in favour of the City. 

2. The balance of $25,000.00 to be paid on April 
26th, 1973, which will be the date of sale. 

3. Rent-free possession until May 31st, 1973. 


I 
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BOARD OF ADMINISTRATION, February l6, 1 973 (PROPERTIES - 2) 


Clause 2 Continued.., 


This price represents a fair and reasonable value for this 
property and has been approved by Central Mortgage & Housing 
Corporation, It is proposed that this dwelling will be 
demolished when vacaint, 

RECOMMENDED that the Supervisor of Property aund Insurance be 
authorized to acquire this property for the sum of $26,000,00 
on the foregoing basis, chargeable to Code #5830/427," 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of 
Property and Insurajice be adopted. 


3. ACQUISITION FOR BRITANNIA COMMUNITY SERVICES 
CENTRE SITE - 1^21 and 1523 Parker Street 

The Supervisor of Property and Insurance reports as follows : - 

"1521 -1523 Parker St. legally described as Lot 21, Block 24, 
D,L, 264A, is required for the Britannia Community Services 
Centre, This project is to be developed as an Urbaui Renewsd 
Scheme under Section 24 of the National Housing Act, 

These premises comprise a two storey fraane dwelling with a 
main floor area of approximately 900 sq. ft,, erected in 
1911 on a site 33* x 122', zoned RM-3, This dwelling contains 
one 5 room self-contained unit on the main floor with 4 plumb- 
ing fixtures, and a 3 room self-contained unit on the second 
floor with 4 plumbing fixtures, has a patent shingle roof, 
stucco exterior, full concrete basement and is heated by an 
oil-fired hot air furnace. This dwelling is in good condition 
for age and type. 

Following negotiations, the owner has agreed to sell for the 
sum of $25,000,00 as of February 28th, 1973, This price 
represents a fair and reasonable value for the property and 
has been approved by Central Mortgage and Housing Corjxjration , 
These premises are occupied by tenants. The tenant on the 
second floor is moving this month and the tenant on the main 
floor will move when the schools close for the summer. It 
is propjosed to demolish the dwelling when vacant, 

RECOMMENDED that the Supervisor of Property and Insurance be 
authorized to acquire this property for the sum of $25,000.00 
on the foregoing basis, chargeable to Code #5830/427," 

Your Board 

RECOMMENDS that the foregoing recommendation of the Supervisor 
of Property and Insurance be adopted, 

|. ACQUISITION FOR BRITANNIA COMMUNITY 

SERVICES CENTRE SITE - 1fo39 Parker Street 


The Supervisor of F^roperty and Insuramce reports as follows :- 

" 1639 Parker Street, legally described as Lot 18, Block 23, 
D,L, 264A, is required for the Britannia Community Services 
Centre. This project is to be developed as an Urban Renewal 
Scheme under Section 24 of the National Housing Act, 
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BOARD OF ADMINISTRATION, February 10, 1973 (PROPERTIES - 3) 


Clause I4. Continued.... 

These premises comprise a one storey frame dwelling with a 
main floor area of approximately 816 sq. ft,, erected in 1907 
on a site 33' x 122', zoned RM-3. This dwelling contains 6 
rooms, 5 plumbing fixtures, patent roof, stucco exterior, full 
concrete basement and is heated by a gas-fired hot air furnace. 
This dwelling is in above average condition for age and type. 

Following negotiations, the owner has agreed to sell for the 
sum of $22,500.00. The date of sale to be February 26th, 1973. 

This price represents a fair and reasonable value for the 
property and has been approved by Central Mortgage & Housing 
Corporation. It is proposed to demolish the dwelling when 
vacant . 

RECOMMENDED that the Supervisor of Property & Insurance be 
authorized to acquire this property for the sum of $22,500.00 
on the foregoing basis, chargeable to Code #5830/427." 

Your Board 

RECOMMENDS that the foregoing recommendation of the Supervisor of 
Property and Insurance be adopted. 


5. LEASE RENEWAL - Commercial Drive Street- 
End, North of Powell Street 


The Supervisor of Property and Insui^ance reports as follows :- 

" Coniraercial Drive Street-End, North of Powell Street, has been leased to 
McLennan, McFeely, & Prior Ltd. for successive five-year periods since 19hl, 
on a three-month cancellation basis. The street-end is open to the public 
for access to water lots, is paved and maintained by the lessee, and is used 
for access and loading purposes ariJjy, in conjunction with their operations 
adjoininf the street-end. 

The current lease expired on December 31st, 1972, and the new owners, Acklands 
Leasehold Properties Limited, have applied for, and received, consent of the 
City Rigineer to a ten-year lease renewal commencing January 1st, 1973 subject 
to the conditions and reservations as contained in a lease dated February I6, 
19li8. By letter dated January 26, 1973, Acklands Leasehold Properties Limited 
have agreed to a rental increase from $UU2.00 per annum plus taxes to 
$1,1;U0.00 per annum plus taxes, with a review of the rental rates five j'Bars 
from the commencement date. 

RECOMMENDATION: that the current lease be renewed for a ten-year period, 

commencing January 1st, 1973, subject to the terms as contained in a lease 
dated, February I6, 19U8, with the inclusion of a five-yecir rental review 
clause, at a rental of $l,ijli0.00 per annum, plus all taxes as if levied. 
Lease to be in the name of Acklands Leasehold Properties Limited." 

Your Board 

UFCOMMPIIDS that the forecoinf Kecommendiition of the fmpfri'vi nor of Property .md 
Insurance be adopted. 


BOARD OF ADMINISTRATION, February 16, 1973 (PROPERTIES - 1+) 


6. SALE & RESUBDIVISION - City-owned 
S/S 2700 Block Ward Street, 
Between Earles and Duchess Streets 


The Supervisor of Property & Insurance reports as follows :- 


" Lots 8 & 9, Sub. B, Blocks 1 to D. L. 37, situated on the south side 
of Ward Street between Earles and Duchess Streets were acquired by the City 
through tax sale. The lots are 33 ft. by 102 ft. each, zoned RS-1, One 
Family Dwelling District. 

The lots have been reserved from sale due to a Greater Vancouver Sewerage 
and Drainage District sewer easement i.Mch is located over Lot 9. This 
easement is 20 ft. in width and contains a 72 -inch storm drain and an l8-inch 
sanitary sewer. Because any repairs to the l8-inch sewer would necessitate 
excavating from the surface, building over the easement area could not be per- 
mitted and use of the easement area is restricted to gardening and landscaping. 

A recent inspection revealed that the old dwelling on abutting privately-owned 
Lot 10 had been demolished and a further check showed that a building permit 
for a new dwelling on this existing 33 ft. site had been issued. Since con- 
struction has not commenced, the owner was contacted as to his interest in 
purchasing a portion of the adjoining City lot, including a part occupied by 
the aforanentioned easement. As a result of the discussion and after due 
consideration, the owner of Lot 10 has submitted an offer to purchase the 
east 15 ft. of City-owned Lot 9 for the sum of $1,000.00 cash, inclusive of 
current taxes and registration fees. This sale would be subject to the 
following conditions :- 

(a) The E. 1< ft. of Lot 9 being consolidated with Lot 10 to form 
one parcel. 

(b) The existdne; Greater Vancouver Sewerage and Drainage District 
sewer easement. 

(c) A bulkhead agreement 

(d) The applicant to pay the administrative fee of $50.00. 

The offer for the City land is considered fair and reasonable since the 
location and shape of the above-mentioned sewer easement severely restricts 
use of the additional 15 ft. strip. 

It is intended to consolidate the balance of Lot 9 with City-owned Lot 8 to 
form a 5l ft. parcel, tdiich can eventually be released for sale. This proposed 
sale and re-subdivision has been endorsed by the Director of Planning. 

Attached is a map showing the proposed subdivision. 

It is RECOMMENDED that the E. l5 ft. of City-owned Lot 9, Sub. B., Blocks 1 to 
h, D. L. 37 be sold to the owner of adjoining Lot 10 on the foregoing basis." 

Your Bo'srd 

RECOMMENDS that the foregoing Recommendation of the Supervisor of Property and 
Insurance be adopted. 

(Map Attached for Information) 


REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON CIVIC DEVELOPMENT 


February 8, 1973 


A meeting of the Standing Committee of Council on Civic Develop- 
ment was held in #1 Committee Room, City Hall, on Thursday, February 8, 
1973 at approximately 8:35 a.m. 

PRESENT: Alderman Hardwick (Chairman) 

Aldermen Bowers, Massey and Pendakur 

CLERK: M. James 


Adoption of Minutes 

The Minutes of the meeting of February 1, 1973, were adopted. 


The following recommendations of the Committee are submitted 
to Council. 

RECOMMENDATIONS 

1 . Vancouver Centre: 650 West Georgia Street 

The Council had referred to this Committee for consideration 
and report back, a report of the Board of Administration dated 
December 14, 1972, re the proposal for the redevelopment of the 
site occupied by the present Birks Building, Strand Theatre, etc., 
including the City lane. At the last meeting of the Committee on 
February 1, 1973, the Committee heard from the applicant. Save our 
Birks group and the representative of the Civic Design Panel. At 
that meeting the Committee noted that the Director of Planning and 
Civic Development had recommended the consideration of three specific 
points — the overall density, the maintenance of an average floor 
space ratio during construction, and development under City streets. 

The Committee discussed the whole matter under five general 
headings: 

(a) maintenance of average floor space ratio during 
construction 

(b) development under City streets 

(c) the overall density of the project 

(d) pedestrian continuity and retail continuity on 
downtown streets 

(e) the retention of the Birks Building 

The Committee considered the matter of the maintenance of average 
floor space ratio during the construction period and agreed that 
it was not a problem if bond or other incentive were demanded of 
the applicant. The Committee's resolution on this item is quoted 
at the end of this report. 

The matter of development under City streets was given discussion 
and it was noted that in terms of pedestrian traffic, there were 
periods of time during the year when Granville and Georgia Street 
intersection did not have enough capacity for the pedestrians using 
that intersection. Reference was made to other underground develop- 
ments, i.e. Place Ville Marie in Montreal and a development presently 
under construction in Toronto. 


cent 'd . 
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Clause #1 continued 

It was noted that there are approximately 30,000 square feet 
of underground retail space in Vancouver Centre as proposed by the 
plans submitted by the applicant. The Committee was asked by a 
member if it is interested in creating in the City of Vancouver an 
underground precinct. The Committee discussed the matter and 
determined to recommend that the underground connections be not 
allowed. The Committee's resolution on the matter is quoted at 
the end of this report. 

The Committee noted the overall density of the project and 
discussed many aspects of floor space ratio and its relation to 
control of population and building bulk. It noted also that the 
present by-law provided for a floor space ratio of 12.0 on the site 
presently contemplated and that the proposal asked for a floor space 
ratio of 9.0 including all bonuses for amenities and open space and 
Granville Street retail treatment. Comment was made on the method 
of the consolidation of the site and the 'borrowing' of floor space 
ratio from the parking garage on Seymour Street, and the closed 
portion of the City lane. It was noted that public open space and 
landscaping needs of today's citizens are at present not met by our 
zoning and development by-law. The Committee agreed to a suggestion 
that a relatively low density, with bonus for public amenity, would 
be appropriate in the downtown area. 

The Committee discussed the need for the maintenance of 
pedestrian, retail continuity on City streets in the downtown area 
and referred to previous Councils' actions re the Parkade built by 
the Hudson's Bay Company on Seymour Street providing retail space 
and the actions taken in connection with Eaton's store on Block 42 
and discussions that had occurred between the City Council and the 
developer on Block 52 re the retail space on Granville Street. 
Comment was made on the form of the building which provided small 
triangular plazas on this site and broke the pedestrian retail 
continuity on Granville Street and on Georgia and Seymour Streets. 
The Committee concurred on the thought that the Technical Planning 
Board should be insistent on the continuity of retailing in the 
central business district and comment on associated street furniture. 

One of the considerations the Committee gave considerable time 
to was the matter of the retention for historic and aesthetic reasons 
of the present Birks Building. The Committee was advised that members 
had had a tour of the building and had been given evidence of the 
present condition of the building. The various members of the 
Committee present advised of their specific feelings on the matter 
and the Building Inspector reported on what his concerns were in 
connection with the earthquake loading requirements and how they 
would have to be met. 

After discussing these general areas the Committee 
RECOMMENDS 

I. THAT Council advise the Technical Planning Board it does not 

consider the maintenance of an average floor space ratio during 
the construction period a problem and recommends that a perform- 
ance bond be required of the developer to ensure the construction 
of the complete building project in a reasonable time, 

II. THAT the underground connections between Vancouver Centre and 
Block 52 and the Hudson's Bay Company be not allowed. 


(Alderman Bowers is recorded as voting in the negative, 
as requested) 


cont 'd . 


standing Committee on Civic Development 
February 8, 1973 

Clause #1 continued 

III. THAT the project be approved in principle, subject to 
the reservations in the previous recommendations and 
subject to the condition that the roof of the part of 
the development on the corner of Granville and Georgia 
Streets become public open space and maintained 
permanently by the developer. 

IV. THAT the Technical Planning Board report back to this 
Committee before final approval is given. 

V. THAT the density is acceptable. 


The meeting adjourned at approximately 10:30 a.m. 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON SOCIAL SERVICES 


February 8, 19 73 


A meeting of the Standing Committee of Council on Social 
Services was held in the #1 Committee Room, third Floor, City Hall, 
on Thursday, February 8, 1973, at approximately 1:30 p.m. 

PRESENT ; Alderman Rankin (Chairman) 

Aldermen Hardwick, Linnell and Marzari 

ALSO PRESENT ; Mr. J. Denofreo, Representative of the 

Provincial Department of Rehabilitation 
and Social Improvement 

CLERK; D. Bennett 

Adoption of Minutes 

The Minutes of the meeting held January 25, 1973, were 
adopted. 

The following recommendations of the Committee are submitted 
to Council. 

RE COMMEN DAT I ON S 

1. Report of the Director of 

Welfare dated January 8, 1973 

At the request of the Chairman, the Director of Welfare and 
Rehabilitation submitted a report dated January 8, 19 73, copy of 
which is appended. This report outlined information under the 
following headings; 


I Legislative Authority for the Department 

II Cost Sharing Arrangements 

III Objectives of the Department 

IV Departmental Reorganization 

V New Directions 


Questions were directed to the Director of Welfare on Items 
I to IV inclusive, and the Committee considered Section V which 
dealt with the following topics ; 


(i) New Social Allowance Rates 

(ii) Housing 

(iii) Budgeting and Home Management 

(iv) Meals and Lodging Program 

(v) Pacific Hostel & Bridge Y 

(vi) Travelling Youth 

(vii) Decentralization and Community Needs 

(viii) Services to the Aged and Handicapped 

(ix) Guaranteed Income 

(x) Information on Departmental Services 

(xi) Evening and Weekend Emergencies 

After consideration of this report, the Committee took action 

on the following items in Section V; 


(xi) Evening and Weekend Emergencies 

The Director of Welfare stressed the need for an evening and 
weekend emergency service for recipients of social assistance and 
advised that such a service would not require additional staff, 
however it would require extra pay for exisitng staff who would 
periodically be assigned to this emergency duty. 
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Mr. Boyd advised that it would only be necessary for any one 
staff member to be on duty about once a month as he had approximately 
40 people who are qualified to render such a service. 

RECOMMENDED that we approve in principle the establishment of an 

evening and weekend emergency service and that the Director of 

Welfare and Rehabilitation report directly to Council on the staffing 

and costing of such a service. 

(ii) Housing 

Mr. Boyd advised the Department spend a great deal annually on 
generally inadequate and over priced housing. He suggested that the 
Department retain as soon as possible two or three housing aides, 
preferably welfare recipients, to assist in finding suitable housing. 

RECOMMENDED that we approve in principle, the creation of a permanent 
position of a housing aide and that the Director of Welfare and 
Rehabilitation explore the possibility of obtaining supplementary 
help from the Vancouver Opportunities Program. 

(iii) Budgeting and Home Management 

The Director of Welfare and Rehabilitation advised that a 
recurring problem is the single, unemployable person or family head 
who runs out of money and requests additional funds by way of 
grocery orders. Even with more money, many of these people still 
run short. In essence, they require help in money and home manage- 
ment. Mr. Boyd suggested we retain as soon as possible, two or 
three budgeting and home aides, preferably welfare recipients, to 
work under the direction of our Nutritionist. 

RECOMMENDED that a home management and budgeting service be approved 
in principle and that the Director of Welfare and Rehabilitation 
explore the possibility of using volunteers from the Vancouver 
Opportunities Program to act as home management and budgeting aides 
under the direction of the Departmental Nutritionist. 

2 . Single Men's Unit 

At the last meeting of the Committee, Alderman Rankin's report 
of January 18, 1973, dealing with the Single Men's Unit was briefly 
considered and action was taken with respect to the meals and 
lodgings program. The balance of this report was considered by 
this Committee and action taken as noted hereunder: 

(i) The Building at 517 Hamilton Street 

Alderman Rankin in his report stated that this building, which 
houses the Single Men's Unit is grossly inadequate for the work it 
is designed to do. The Committee discussed this at length, and it 
was suggested that the following procedures be investigated: 

(a) the lease of the building be paid up 

(b) lease the upstairs portion of the building 

(c) purchase the building or seek alternative accommodation. 

In speaking to the matter, Mr. Colcleugh advised that consid- 
eration was being given to decentralizing this unit by moving the 
rehabilitation section to another building. The Committee discussed 
306 Abbott Street and a building at West Pender and Homer Streets as 
alternative sites. 


cont 'd. 
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RECOMMENDED that in order to obtain more suitable accommodation for 
the Single Men's Unit, the Director of Welfare and Rehabilitation, 
after consultation with the appropriate civic officials, report 
back on a number of alternatives, i.e. 

(a) lease the upstairs of the single men's unit and leave it 


(b) buy out the existing lease with the idea of moving to 
another location 

(c) explore the possibility of leasing or buying alternate 
accommodation such as 306 Abbott Street or the building at 
West Pender and Homer Streets. 

(ii) Merging of Provincial and 
City Staffs 

The Chairman in his report of January 18, 1973, discussed the 
merging of Provincial and Civic staffs. In discussing this matter, 
Mr. Boyd advised that cost sharing arrangements on all staff 
including Provincial staff, was nearing completion and a report 
would be submitted to Council in approximately two weeks time. 

RECOMMENDED that we approve in principle the merging of all 
Provincial and Civic staffs subject to a financial report from the 
Director of Welfare which will be submitted directly to Council, 
without prejudice, to cost sharing and administrative expenses. 

FURTHER RECOMMENDED that vacancies resulting from attrition of 
Provincial workers (by resignation or transfer to Provincial offices) 
be not filled by the Provincial Government but added to the City's 
complement subject to acceptable cost sharing arrangements. 

(iii) Temporary Help Situation 

Alderman Rankin discussed the use of temporary staff by the 
Welfare and Rehabilitation Department and urged that these people 
be hired on a permanent basis as many of them have been employed 
in a temporary capacity for 18 months to 2 years. 

In speaking to this matter, Mr. Boyd stated there are only 
eight temporary staff members and this problem will be resolved 
by the establishment of additional permanent positions which will 
be asked for by the Director in a submission to Council within the 
next 30 days. 

RECOMMENDED that when Mr. Boyd reports on staff requirements for the 
Department of Welfare and Rehabilitation, he include in his report 
the matter of the eight temporary employees. 

(iv) Weekend Staff 

It was noted by the Committee that this matter was dealt with 
earlier in the proceedings. 

(v) Meals - Alpine Restaurant 

This matter was considered by the Committee at its meeting 
on January 25, 1973, and will be discussed later in the meeting 
when the Committee considers the Director of Welfare's report. 

(vi) Lodgings - Stratford Hotel 

This matter was considered by the Committee on January 25, 
1973, and will be considered further later in the proceedings when 
Mr. Boyd's report is under discussion. 


vacant 
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(vii) Rehabilitation and Job Placement 

Alderman Rankin stated in his report that he was of the opinion 
that more emphasis should be given at the Single Men's Unit to the 
rehabilitation and placement of the single men. 

The Director of Welfare advised that Manpower has appointed a 
new manager and he is prepared to consider seconding one of his 
counsellors to work at the Single Men's Unit. 

Mr. Colcleugh stated that contact has been made with groups 
and organizations that have vacancies under LIP grants and the 
Department is directing suitable candidates from the Single Men's 
Unit to the 60 vacancies that presently exist. 

The Director of Welfare referred to a circular letter from the 
Department of Rehabilitation and Social Improvement dated January 18, 
1973, wherein thp Hon. Norman Levi has approved a new program to 
assist in the location of social assistance recipients in non-profit 
community services. (A copy of this letter is appended) . 

RECOMMENDED that the circular letter from the Department of 
Rehabilitation and Social Improvement dated January 18, 1973, be 
reported on by Mr. Boyd at the next meeting of the Committee and 
that in the interim, the letter be circulated to each member of 
Council . 

3 . Alpine Cafeteria 

At the last meeting of the Committee, the Director of Welfare 
and Rehabilitation was asked to report to this meeting on what 
alternative arrangements will be made after the termination of the 
contract with Alpine Cafeteria. This contract expires May 31, 1973. 

The Board of Administration submitted for the information of 
the Committee, the Director of Welfare's report dated February 2, 
1973. Mr. Boyd advised that the present policy with respect to 
meals and lodgings is to put all transient single males with no 
fixed address on meals and lodgings. 

At the last meeting of the Committee, it was agreed that more 
of these men should be placed on a cash allowance and assuming 
that Council approves the recommended change in the policy , it is 
anticipated a reduction in the number of persons on meals and 
lodgings from four hundred to two hundred persons. The remaining 
two hundred will consist of : 

(i) recipients who need to have their assistance 

administered. In these cases, the person administering 
their assistance will make arrangements with individual 
restaurants in proximity to the recipients' residence. 
Eventually this will account for one hundred and fifty 
of the two hundred persons. 

(ii) recipients who are unwilling to take advantage of 

employment and training opportunities, and for whom 
Meals and Lodging will be used as a deterrent. The 
anticipated maximum is fifty persons. 

Mr. Boyd further advised that arrangements will have to be 
made with several restaurants to feed these persons each, as 
it is desirable to keep the number down to a minimum in any one 
restaurant in order to circumvent a concentration of welfare 
recipients in any one restaurant. 

The Department of Welfare and Rehabilitation would purchase 
meal tickets from these designated restaurants and the issuance of 
these tickets could be handled in two ways : 

(a) directly to the recipient. Experience from the past 
indicates that many recipients will sell the meal 
tickets for cash, use up the cash for other than meals 
and return to the Department for more assistance. 

cont ' d . . - . 
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(b) give the meal tickets to the designated restaurant 
operator on behalf of a particular recipient and 
have the operator punch the weekly ticket each time 
the recipient comes in for a meal. The recipient 
would be provided with an I.D. card by our Department. 

After due consideration, it was 

RECOMMENDED that 

(a) the contract with the Alpine Cafeteria be terminated as of 
May 31, 1973; 

(b) the new policy of handling meals for recipients who are not 
provided with cash , as designated in (i) and (ii) quoted 
above, be approved; 

(c) the issuance of meal tickets be handled as follows: give 
the meal tickets to the designated restaurant or institution 
operator on behalf of a particular recipient and have the 
operator punch the weekly ticket each time the recipient 
comes in for a meal. The recipient would be provided with 
an I.D. card by our Department. 

4. Stratford Hotel 

The Board of Administration under date of February 2, 1973, 
submitted the following report of the Director of Welfare and 
Rehabilitation on the subject matter: 

"At the January 25"' ♦ 1973 meeting of the Standing Committee 
of Council on Social Services, the Director of Welfare and 
Rehabilitation was asked to report to the February 8tb, 1973 
meeting of the Standing Committee on the Department's current 
arrangement and use of the Stratford Hotel, and alternative 
arrangements that would need to be made if the arrangement 
with the Stratford Hotel is terminated. 

The City does not have a formal contract with the Stratford. 
We have a rental arrangement with them whereby we guarantee 
rental of one hundred rooms per night at $2.00 per room - 
$200.00 per night or $6,000 per month. This rental arrange- 
ment can be terminated by the Department, or the Hotel Operate 
on thirty days' notice. 

The Stratford Hotel has been used in most instances to provide 
temporary lodging for single older transient men. The term 
'transient* refers to single male persons with less than six 
months' residence in Vancouver who have not been in employment 
in the City for six months prior to application for assistance 
The majority of transients are from within the Province. 

Our experience with the transients at the Stratford reveals 
that the majority are older men with limited potential for 
full time employment, and who are likely to remain on social 
assistance for long periods of time. It appears reasonable to 
put these men on cash assistance from the outset and allow 
them the opportunity to make their own lodging arrangements. 

We have recommended a change in our Meals and Lodging program 
from - 

(a) placing all single employable transients on Meals and 
Lodging to - 

(b) placing all single employable transients on short term 
cash assistance, except for - 
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(i) those recipients who because of alcoholism, brain 
damage, etc. are unable to handle cash assistance.. 
In these cases, their money must be administered. 
Out of a current caseload of 5*200 single employable 
* males, we have 150 persons in this category. We 
have obtained the cooperation of a number of 
community-minded citizens; such as the Reverend 
Esau, Reverend Erb, Mrs. Gutteridge, etc. who have 
taken responsibility to administer the men's cash 
assistance. Our own staff continues to administer 
about twenty cases. 

(ii) Those recipients who have been placed on cash 
assistance, have apparent potentital for 
employment and refuse to actively seek employ- 
ment, or participate in training programs 
leading to employment. For this group it is 
essential to retain a limited Meals & Lodging 
program. Our experience indicates that at any 
given time the maximum number in this group 
would be fifty. 


I have outlined below a cost comparison of Meals & Lodging 
and cash assistance. 


(i) Meals and Lodging (per month) 

Lodging $ 60.00 

Meals 85.00 
Comforts Allowance 13.00 

$158.00 $158.00 


(ii) Cash Assistance (per month) 

Basic Social $102.00 
Allowance 

* Extra Rent 22.50 

$12^.50 $1P4.^Q 

Difference: $ .^5.50 


* extra rent allowable due to recent 
change in Provincial policy (January 
1975). In exceptional cases of hard- 
ship, extra rent can go up to $48.00 
per month, which if applied, would 
still make cash assistance $8.00 per 
month less than Meals & Lodging. 


Should City Council accept the recommended change in the 
Meals and Lodging program, the need for one hundred guaranteed 
beds at the Stratford Hotel becomes unnecessary; however, as 
an interim measure I would propose that we immediately alter 
our arrangement with the Stratford Hotel from a guaranteed 
minimum of one hundred beds per night to twenty-five beds per 
night, also subject to thrity days' notice of termination." 


It is brought to Council's attention that the recommended 
change of the Director of Welfare is a proposed change in policy 
for handling meals and lodging. 

It was 

RECOMMENDED that all single employable persons be placed on short 
term cash assistance except for 

(continued ) 
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(i) those recipients who because of alcoholism, brain 

damage, etc., are unable to handle cash assistance. 
In these cases, their money must be administered. 
Out of a current caseload of 3,200 single employable 
males, we have 150 persons in this category. We have 
obtained the cooperation of a number of community- 
minded citizens; such as the Reverend Esau, Reverend 
Erb, Mrs. Gutteridge, etc., who have taken responsi- 
bility to administer the men's cash assistance. Our 
own staff continues to administer about twenty cases. 

(ii) those recipients who have been placed on cash assistance, 
have apparent potential for employment and refuse to 
actively seek employment, or participate in training 
programs leading to employment. For this group it is 
essential to retain a limited Meals & Lodging program. 
Our experience indicates that at any given time the 
maximum number in this group would be fifty. 

FURTHER RECOMMENDED that we immediately alter our arrangements 
with the Stratford Hotel from a guaranteed minimum of one hundred 
beds per night to twenty-five beds per night minimum, or such 
other facilities, subject to 30 days notice of cancellation. 

5. Employment Placement: 
Sing Men's Unit 


The Board of Administration submitted the following report of 
the Director of Welfare and Rehabilitation dated February 2, 1973, 
for the information of the Committee: 

"At the January 251I1, 1973, meeting of the Standing Committee 
of Council on Social Services, the Director of Welfare and , 
Rehabilitation was asked to report to the next meeting of 
the Standing Committee on his Department's experience with 
employment placement of male single employables through the 
Single Men's Unit, 

The reorganization of the Department took place in the spring 
of 1972, The reorganization included the establishment of a 
Single Persons' Branch. Among other things, this Branch is 
responsible for assisting single employable males, and later 
single employable females, to take advantage of all available 
training and employment opportunities with the objective of 
getting them off social assistance. 

With our limited staff we were not able to begin the operation 
of this Branch until the late fall of 1972. However, we did 
use a Local Initiatives Project in the summer of 1972, with a 
staff of ten Rehabilitation Counsellors, to carry out a survey 
of our single employable males. This survey confirmed our 
belief that there were many single employable males on social 
assistance with significant employment potential who had had 
little or no contact with any of our staff regarding training 
or employment. The intent and expectation of the Department, 
with regard to single employable persons, has never been 
orientated to vocational rehabilitation. 

In the summer of 1971, the Social Planning Dopartment carried 
out a survey of young employable males on social assistance and 
noted precisely what we had expected - that many young people 
were being kept on social assistance for long periods of time 
up to VA years. 

Of particular significance, was a group of young people, 
approximately 16 percent of our young employable caseload, who 
informed the investigators that they had decided to adopt 
welfare as their life style, and did not really know that the 
Department expected employable people to be actively seeking 
employment. 


cont 'd . 
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In the late fall of 1972, we made a change in our handling of 
single employable persons applying for assistance. We initiated 
a pilot project with every single employable male, under the 
age of forty, applying for the first time, and either plnced 
him in Pacific Hostel or put him on cash assiPtance. Those 
placed on cash were given an appointment two weekn' hence to 
come and see a Rehabilitation Counsellor in the Single Persons' 
Branch, 

During the month of December 1972 - 872 initial and follow-up 
interviews were completed by five Rehabilitation Counsellors, 
resulting in the following referrals or action: 


To Creative Job Search - 132 

To Canada Manpower - 463 

To Provincial Employment Project - 137 
(formerly Provincial Alliance 
of Businessmen) 

To Vancouver Opportunities Program - 14 

Educational Upgrading & Training - 51 

Directly to Jobs - 59 


For the month of December, the 59 referrals directly to 
known employment is fairly good, out of a total of 872 cases. 
In the spring and summer months, the percentage would be 
considerably higher because of increased labour activity. 

Those men referred directly to known employment opportunities 
had their cases closed and are no longer on assistance. Those 
referred to other sources, as noted above, are part of our 
Rehabilitation Caseload and are being actively followed-up. 

With the limited number of Rehabilitation Counsellors working 
with single employable males, we are only scratching the 
surface and we will be submitting very shortly, for Council's 
consideration, our staff requirements to meet our responsi- 
bilities; not only with the single employable males but with 
all other categories," 


Mr. Boyd explained that in order to ensure that single employable 
males are actively seeking employment, their welfare was going to be 
paid on a cyclical basis, e.g. such a person would be given monies 
for 14 days and requested to actively seek employment. This person 
would be required to come back on the 13th day and if they could 
prove they have been seeking employment, then they would be given 
further assistance for a further 14 or 28 days, depending on the 
circumstances . 

Mr. Boyd stated that making the recipient come back periodically 
will help the social workers to determine if this person is in fact 
seeking employment, and prevent the situation of the past where 
single employable persons were kept on assistance for months on end 
without any contact with a rehabilitation counsellor. 

After discussion on the foregoing report, it was 


RECOMMENDED that the report of the Board of Administration, dated 
February 2, 1973, be received. 
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6. Improvement of Housing Conditions for 
Low Income Persons in the Gastown and 
Adjacent Areas 

The Director of Welfare and Rehabilitation submitted to the 
Chairman, a communication dated January 24, 1973, dealing with 
improvement of housing conditions for low income persons in the 
Gastown and adjacent areas. This communication, which was before 
the Committee for consideration, suggested four steps that might 
be undertaken as a view to improving the housing problems in these 
areas . 

Due to lack of time, it was agreed that further consideration 
could be given to this matter at a subsequent meeting of the 
Committee . 

It was therefore 

RECOMMENDED that the communication from Mr. Boyd to the Chairman 
of the Committee dated January 24, 1973, be received for information 
and that further consideration be given to this matter at a subsequent 
meeting of this Committee. 


The meeting adjourned at approximately 3:30 p.m. 


* * * * 
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REPORT TO COUNCIL 

STANDING COMMITTEES OF COUNCIL ON CIVIC 
AND COMMUNITY DEVELOPMENT 

FEBRUARY 8. 1973 


A joint meeting of the Standing Committees of Council on 
Civic and Community Development was held in No.l Committee 
Room, City Hall on Thursday, February 8, 1973 at approximately 
3:30 p.m. 

PRESENT ; Alderman Hardwick (Chairman of the 

joint meeting) 
Aldermen, Bowers, Volrich, Harcourt, 
Massey, Rankin and Marzari 

ABSENT ; Alderman Pendakur 

CLERK; M. James 


The following is submitted to Council for consideration. 
RECOMMENDATIONS 

1. West End Local Area Planning Programme 

Under date of February 8th, 1973, the Director of Social 
Planning, the Director of Planning and Civic Development and the 
City Engineer submitted a report to your joint committees which 
dealt with the West End Local Area Planning Programme. It was 
noted that this report was labelled "A Draft for Discussion". 

The Chairman pro tem advised at the Committee meeting that 

he had met with the departments submitting the report re this 

specific joint meeting and had suggested this particular format 

to them rather than following the instruction of Council of 
January 23rd, 1973. 

The report dealt with background and objectives, planning 
programme outline, methodology, and set forth six recommendations 
in draft form for discussion. Also included in the report was 
a modified flow chart showing long range plan elements, develop- 
ment criteria, action programmes, and the short and long range 
implementation of some of these items. 

The Committee was advised that in developing these proposals 
the three departments had followed the guidelines which were 
intended to develop a high density, high quality residential 
area close to the central business district. It was noted by the 
departments that this planning programme for the West End was not 
applicable for other local areas, due to the peculiarities of the 
West End itself. It was proposed that the West End area would be 
divided into sub-areas for planning and action programmes and 
that these planning and action programmes would be carried forward 
in both the long and short range time periods concurrently. 

It was noted that this whole report is submitted for discussion 
only and should not be construed as a finalized plan. The de- 
partments asked for comment on statements made and items suggested 
by this report. 

The Committee in considering the report as a whole suggested 
the addition of the School Board to sub-section (a) in the major 
section headed "Methodology". It was noted that the development 
of an office, citizen involvement, and other items could be 
imderway in March of this year if approval were given immediately. 
There was a suggestion that funding for this office and related 
expenses might be had in the amoxmt of $25,000 from Central 
Mortgage and Housing Corporation Research funds or 25?^-50?S of the 
cost might be underwritten by application under the relevant 
section of the National Housing Act. 


cont ' d 
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The Committee discussed the matter of the interim rezoning 
presently in effect in the major portion of the West End 
residential area and concensus was expressed that it was in- 
cumbent upon the City to resolve the West End zoning to its 
final zoning as soon as it can be done. After further discussion 
with the representatives of the departments present the Commitee 

RECOMMENDS 

1. The approval of Council to the "team work" approach to 
West End local area planning. 

2. That the Sections of the report dealing with staff and 
budgeting be referred to the Board of Administration 
for report back with alternatives. 

3. The approval of the establishment of a local area 
planning office in the West End as a base of operations 
for the team and the Director of Social Planning be 
instructed to report back to this Committee on suitable 
locations for the office. 


The meeting adjourned at approximately 5:00 p.m. 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON C0MI4UNITY DEVELOPMENT 


February 8, 1973 


A meeting of the Standing Committee of Council on Community 
Development was held in the #1 Committee Room, City Hall on 
Thursday, February 8, 1973, at approximately 5:00 p.m. 

PRESENT : Alderman Volrich (Chairman) 

Aldermen Hardwick, Marzari and 
Rankin 

CLERK: M. James 


Adoption of Minutes 

The Minutes of the meeting of January 18, 1973, were adopted. 

PART I 

The following recommendations of the Committee are submitted 
to Council. 

RE COt^ffiN DAT I ON S 

1. Governmental and Electoral Reform 

Under date of February 6, 1973, the Chairman submitted to 
this Committee meeting, a proposal and guidelines for the develop- 
ment of as high a degree of communication and citizen participation 
in the matter of governmental and electoral reform as can be 
achieved. 

The Committee reviewed the report seriatim and made certain 
amendments during this consideration and 

RECOMMENDS that the report and notice attached re governmental and 
electoral reform dated February 6, 1973, and submitted by the 
Chairman to this Committee, be adopted as amended. 


2 . Policy re Beer and Liquor Licenses 

The Chairman submitted, at the last meeting of the Committee, 
a memorandum which advised of conversations and agreement between 
himself and the Chairman of the Liquor Control Board and the 
Attorney-General re the City being involved in the issuing of 
certain classes of liquor vending licenses in the City. 

At this meeting of the Committee, the Chairman submitted under 
dated of February 6, 1973, a memorandum which contained six (6) 
items of procedure. 

During the discussion of the development of the policy and 
procedures by the Committee, it was noted that one item of concern 
was the unsatisfactory physical conditions and methods of operation 
of present licensees and the Committee 

RECOMMENDS that the procedures submitted by the Chairman under date 
of February 6, 1973, be adopted; 

FURTHER RECOMMENDS that the Chairman be authorized by Vancouver City 
Council to discuss with the Honourable the Attorney-General and the 
Chairman of the Liquor Control Board, methods whereby the City of 
Vancouver might formally bring to the attention of the Provincial 
Government, physical conditions and methods of operation of present 
licensees deemed unsatisfactory. 
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3. Britannia Community Services Centre: 
Expropriations 

With the agreement of the Committee, Alderman Marzari raised 
and reported on orally, a situation which was brought to her 
attention concerning a tenant of one of the properties recently 
expropriated by Council for the first phase of the Britannia 
Community Services Centre. 

A representative of the Social Planning Department reported 
orally further on the situation and after general discussion, the 
Committee 

RECOMMENDS that a list of tenants be provided to this Committee 
for immediate discussion, such list to be in terms of the financial 
situation of the tenants for further discussion on the matter of 
providing suitable alternate accommodation and financial assistance 
to such tenants, and 

FURTHER RECOMMENDS that Council instruct the appropriate departments 
that Council deemed that adequate notices to tenants, in writing, be 
delivered when vacant possession by the City is required. 

PART II 

The following is submitted to Council for information. 

4. 715 West Broadway: 
Beer Parlour 


The Chairman read to the members of the Committee, a memorandum 
prepared on discussions between himself and the Chairman of the 
Liquor Control Board re the problems of the beer parlour in the 
hotel development at 715 West Broadway. 

After discussion, the Committee members 

RESOLVED that copies of the Chairman's memorandum be sent to the 
various groups representing the residents, owners and tenants on 
Fairview Slopes and that they be asked to make comment on the 
proposal contained in the Chairman's memorandum to the next meeting 
of the Committee. 

5. Thurlow and Alberni Streets: 

Cabaret License - Mr. D. Baceda 

The Chairman advised that he had received, in accordance with 
the proposed procedures, advice from the Chairman of the Liquor 
Control Board that that Board had received an application for a 
cabaret license in a building to be constructed on the south-west 
corner of Thurlow and Alberni Streets. 

The Chairman advised that he had been in touch with the Solicitor 
for the applicant and suggested that the Solicitor and the applicant 
be asked to meet with the Committee at its next meeting. 

The Committee 

RESOLVED that the applicant and his Solicitor re the cabaret license 
application for the south-west corner of Thurlow and Alberni Streets, 
be invited to the next meeting of this Committee. 
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6. (a) Broadway Beautif ication 

(b) Budget Request 

(c) Kitsilano Senior Citizens' 
Housing Situation 

Due to the time of the day, the above three (3) items were 
deferred to the next meeting of the Committee. 


The meeting adjourned at approximately 6:00 p.m. 


* * * * * 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON ENVIRONMENT 


FEBRUARY 8, 1973 


A meeting of the Standing Committee of Council on Environ- 
ment was held in the #1 Committee Room, City Hall, on Thursday, 
February 8, 1973 at approximately 7:30 p.m. 

PRESENT ; Alderman Linnell (Chairman) 

Aldermen Gibson, Massey and Pendakur 

ALSO PRESENT; Commissioner A. Cowie (Park Board) 

CLERK; D. Bennett 


Adoption of Minutes; 

The Minutes of the Meeting held January 18, 1973 were 
adopted. 

The following recommendation of the Committee is submitted 
to Council; 

RECOMMENDATIONS 

1. Signs ; 

At the last meeting of this Committee a brief discussion 
was held on Signs and Sign-boards and it was recommended that 
delegations be arranged for a future meeting and that the following 
report of the Board of Administration, dated July 20, 1972, be 
considered at that meeting; 

"The Director of Planning & Civic Development and the City Engineer 
report as follows; 

•Clause 4 of Part 2 of the City's Sign Bylaw dealing with 
electric signs reads as follows ; 

"The City Electrician shall not grant a permit for the 
construction or erection of any electric sign which, 
in his opinion, if erected, will be unsightly, or grotesque, 
or offensive in character, subject, however, to the right of 
the applicant to appeal to the Council, whose decision 
thereon, if approved by the Council, shall be final." 

This section of the Sign Bylaw has been- rarely used and then 
only when the word 'offensive' is taken in a moral sense. 

The matter of signs in beautification and other similar areas has 
been a matter of continuous concern to the parties involved and 
attempts have been made to persuade the sign manufacturers to re- 
late their signs to the overall design intentions of the area in 
question. This has sometimes resulted in considerable conflict 
and has not necessarily been very productive. It is quite clear 
from the wording of Clause 4 of the Sign Bylaw that the City 
Electrician has authority to refuse permission for signs on the 
grounds of appearance. 

It is suggested that the very real efforts of both the City and 
the owners and the considerable expense incurred in beautification 
projects merits a rather stiffer application of this clause than 
has been a policy in the past. 
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Clause No. 1 continued 

The City Electrician is willing to enforce this section more 
rigorously. The City Engineer would be advised by the Director 
of Planning on the suitability of visual design and he may, in 
turn, seek the assistance of the Design Panel, who have agreed to 
this procedure. 

Appendix 'A' lists those areas that it is considered are appro- 
priate for the application of this more rigid policy at the 
present time and are those areas on which beautif ication projects 
have been approved; those where beautif ication projects are in 
the course of preparation; the area related to the Pacific Centre; 
possible extension areas for the beautif ication projects, and the 
Gastown/ Chinatown Historic Precinct. 

Based on the experience of the last seven months, it is estimated 
that approximately ten or twelve signs per month would be reviewed 
under this system. It is anticipated that all the parties 
involved would agree on general criteria for approval in each area 
related to the particular character of that area and that this 
would enable speedy analysis and consequent speedy approvals to be 
made. No extra staff will be required. 

It is therefore RECOMMENDED that Coimcil instruct the City 
Electrician to enforce Clause 4 of the Sign Bylaw more 
rigorously as far as appearance is concerned in those areas 
listed in Appendix 'A'; the judgment to be made in relation 
to the character of the area in question. 

It is suggested that Council may wish to hear from the owners 
and merchants in the areas affected, from the Historic Area 
Advisory Board and from the sign industry before making a 
decision on the above recommendation. ' 

Your Board RECOMMENDS that the recommendation of the Director of 
Planning and Civic Development and the City Engineer be adopted, 
and consideration of the report be postponed for three months to 
enable representations to be received. " 

Appendix 'A' referred to in the above report reads as follows: 

1. Proposed Hold Area Extension to Historic Area, 
and Hastings Street Beautif ication Area. 

2. Proposed Hold Area Extension to Granville Street 
Beaut if ication Area. 

3. Proposed Hold Area Extension to Kerrisdale 
Beautif ication Area. 

4. Proposed Hold Area Extension to West Broadway 
Beautif ication Area. 


Delegations were received as follows : 

1. Illuminated Sign Manufacturers Association 

Mr. John Gough representing 

Diamond Neon (Manufacturing) Ltd. 
Neon Products Ltd. 
Sign-O-Lite Ltd. 
Walburn Neon Ltd. 
Wallace Neon Ltd. 

gave an audio visual presentation and filed a brief. 
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2. Seaboard Advertising Co. Ltd. - Mr. John Hartree - brief filed 

3. Philip Tatersfield & Associates )Mr. P. Tatersfield - 
B.C. Society of Landscape Architects) brief dated Feb. 8, 1973 

filed 

4. Architectural Institute of B.C. ) Mr. M. Garrett - 

Civic Design Panel ) brief dated Feb. 8, 1973 

filed 

5. Kerrisdale & District Commercial Association 

-Mr. James Hill, President. Oral presentation made. 

6. Mr. R.G. Henriquez - Audio visual and oral presentation made. 

7. Community Arts Council - Mrs. Joyce Catliff 

8. The Association of Landscape Planners - 

Mr. Cowie filed a brief on behalf of this Organization. 

9. Rhone & Iredale - Mr. Wm. Rhone - Oral presentation made. 

(Copies of the briefs submitted are on file in the 
City Clerk's office.) 


The Committee discussed with the delegations the need for 
a better sign control bylaw and it was 

RECOMMENDED that Council instruct the City Electrician (after 
consultation with the Director of Planning, the Design Consultant 
in the area and the Historic Sites Committee in the historic areas) 
to enforce Clause 4 of the Sign By-law more rigorously as far as 
appearance is concerned in those areas listed in Appendix A; the 
judgment to be made in relation to the character of the area in 
question. 

FURTHER RECOMMENDED that the Committee instruct the Director of 
Planning to review the present Sign By-law and come back to the 
Committee with a status report on what has been done and what is 
needed to produce a good sign control By-law; this report to be 
considered as a first priority item. 


The meeting adjourned at 10:00 p.m. 


* -x- * * -x- -x- 


Attached to these Minutes is a list of persons and organizations 
that were invited to be present at this meeting but did not attend. 


LIST OF PERSONS AND ORGANIZATIONS INVITED BUT DID NOT ATTEND 


Improvement Downtown East Area 

- David Lesser, President 

Orr's Stores Ltd. 

- Tom Orr 

Gastown Merchants' Association 

East Gastown Committee 

- Mr. L. Killam 

Broadway West Steering Committee 

- Evel3ni Atkinson, Secretary- 
Allan Parker, Urban Designer 

Hopping Kovach Grinnell 

- Rudy Kovach 

Kitsilano Area Resources Assoc. 

- Brian Mason 

Chinatown Improvement Group 

- Victor Louie 

Historic Area Advisory Board 

- W.E. Graham, Chairman 

The Law Students' Association 

Granville St. Merchants' Association 

- Mr.S. Kripps, Chairman 

Superior Signs Ltd. 
Britannia Design 

Grandview/Woodland Chamber of Commerce 

- Andy Stefanucci, President 


REPORT TO COUNCIL 

STANDING COMMITTEE ON FINANCE & ADMINISTRATION 

FEBRUARY 8, 1973 

A meeting of the Standing Committee of Council on Finance and 
Administration was held in the No. 2 Committee Room, Third Floor, 
I City Hall, on Thursday, February 8, 1973, at 1:30 p.m. 

PRESENT ; Alderman Bowers (Chairman) 

Aldermen Harcourt, Gibson and Volrich 

CLERK TO THE COMMITTEE; R. Henry j 

The Minutes of the meeting dated January 25, 1973, including the 
'In Camera' portion, were adopted. 

RECOMMENDATIONS 

1. Labour Relations as a Function of the 
Greater Vancouver Regional District 

The Committee had for consideration a copy of a letter from the 
Chairman of the Regional Administrative Advisory Committee to the 
Executive Committee of the Greater Vancouver Regional District, in 
which it was stated that, following review on the question of labour 
relations as a function of the Regional District, the Advisory 
Committee was firmly convinced that this be so and further, that it 
be on a contractual basis for those member municipalities wishing to 
avail themselves of the service. It was recommended that each 
participating municipality may accept or reject any settlement 
negotiated on its behalf, if such a proposal were carried out. 

The financing formula was reviewed by the Advisory Committee 
which recommended that "25% of the costs of any labour relations 
be apportioned across the Board on the basis of net taxable assess- 
ments of all member municipalities with the remaining 75% to be 
apportioned for recovery on the basis of the net taxable assessments 
of the participating municipalities only". 

The Committee noted attachments to the letter from the Regional 
Administrative Advisory Committee concerning the apportionment of 
costs. A further attachment was noted listing the advantages of such 
a proposal, the organization and the part to be played by a labour 
negotiations department. The Finance and Administration Committee 
recognize that many of the smaller municipalities may have to be convinced 
that such a proposal would be to the benefit of all municipalities 
and, in this regard. Commissioner Ryan gave examples of settlements 
that were made as a result of some of those small municipalities on 
an individual basis agreeing to wage increases which were unrealistic 
to other larger municipalities and which were inclined to set a pattern 
for negotiations. 

The Committee, in dealing with this subject, also noted a letter 
from Mr. G.W. Carlisle of the Regional District addressed to Commissioner 
Ryan on the matter, giving further information. 

Mayor Phillips, who attended the meeting for a brief period, 
advised that both Unions for the inside workers and the outside 
workers had advised him that they were of the opinion that the 
negotiations should be handled on a Regional basis. 

After further debate and information from officials present, your 
Committee RECOMMENDS, 

THAT the Council advise the Greater Vancouver Regional District 
that it favours the matter of labour relations being a function and 
responsibility of the Regional District, on the basis of the financing 
formula outlined in the letter from the Regional Administrative 
Advisory Committee, dated January 16, 1973. 

i (copies of the communications referred to are circulated 

with this report) 
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! 2. Downtown Community Health Society - 
Water Bill 


I The Committee noted a letter from the Downtown Community Health 

Society advising that they had received a water bill in the amount 
of $189.90 for an 8-month period and that this expense would hamper 
the organization's operation. A delegation was requested by the 
organization to speak on the subject of water bills to it and similar 
organizations. The Board of Administration had submitted a report on 
the matter as follows: 

"The City does not provide free water for charitable organizations. 
If charitable organizations require City support for any aspect 
of their operation then the applicable procedure is to apply for 
a grant from Council via the normal grant process. 

The civic strike is to blame for the organization receiving an 
eight-month water bill instead of their two four-month bills 
(four months apart) . A number of customers will have received 
an eight-month bill rather than two four-month bills. 

Whether or not it was the size of this bill ($189.90) that 
brought to the Society's attention the fact that they were 
paying for City water is not known". 

The Director of Finance advised there had been specific problems 
with leaky faucets and urinals in the premises owned by the Society 
and he suggested the organization apply for a grant based on financial 
needs in the normal way. 

The Committee RECOMMENDS, 

THAT the organization be advised that it is not the policy to 
give grants in lieu of water bills and therefore, the Society apply 
for a grant based on financial need, if it so desires. 

INFORMATION 

3 . Land Bank and Housing 

The Committee discussed this topic in general and the Director 
of Finance was asked to prepare a report on how much land the City 
presently owns and its zoning classification; what housing is owned 
by the City and what funds are available for purchasing property. 
The Committee also requested that information be obtained on the 
amount of senior citizens' housing being provided both by private 
developers and by the City, in partnership with other levels of 
government. It was proposed also that the Committee discuss public 
housing at a future meeting and in this regard it was suggested that 
the Director of planning and Civic Development be present to give a 
Report Reference on such matters. 

4 . Policy re Repairs to City Streets 

The City Engineer, on a question raised, advised that he would 
be reporting to Council soon on the department's method of programming 
street repairs. 

5 . Indemnity to Council Members 

The Chairman advised that he was preparing a report for the 
Committee's consideration on the indemnity to Council members. 

(During discussion on the foregoing item, Alderman Gibson 
arrived at the meeting) 
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6 , Budgets; Other Cities 

The Director of Finance circulated to the Committee comparative 
budget costs per capita of other Canadian cities, based on the 1971 
rates, for information. 


The Committee meeting adjourned at approximately 3:00 p.m. 

* *** 


MINUTES FEBRUARY 5, 1973 

OFFICIAL TRAFFIC COMMISSION 


A meeting of the Official Traffic Conunission was held in the 
Council Chamber, third floor, City Hall on Monday, February 5, 1973, 
at approximately 10:00 a.m. 


PRESENT; 


Alderman Marzari 

Alderman Rankin 

Commissioner Ryan 

Mr. R.G. Jackson, Law Department 

Mr. R. Boyes, Traffic & Transportation 

Supt. D.W. McRae, City Police Department 

Mr. S.C. Madigan, City Prosecutor's Office 

Mrs. M. Courvoisier, Vancouver School Board 


ALSO PRESENT 


Mr. J. Attridge, Vancouver Safety Council 
Mr. E.R. Thompson, Vancouver Safety Council 
Mr. W.H. McLachlan, Vancouver School Board 


CLERK: 


D. Bennett 


Appointment of Chairman 

Nominations for the appointment of Chairman of the Commission 
were called for by the Clerk, and Alderman Marzari was appointed 
Chairman. 


Adoption of Minutes 

The Minutes of the meeting held December 11, 1972, were 
adopted. 

1. 12th Avenue and Willow Street 
Pedestrian Actuated Signal 

At the last meeting of the Official Traffic Commission, it 

was 

"RECOMMENDED that this matter be tabled until the January 
meeting at which time the delegations again be invited 
to be present; 

FURTHER RECOMMENDED that the City Engineer give special 
consideration to a pedestrian actuated signal at 12th 
Avenue and Willow Street when the first part of the 1973 
Signal Program is under review." 

Mr. Boyes, with the aid of a plan, discussed the pedestrian 
movement at both Willow and Heather Streets on 12th Avenue, and the 
request for a pedestrian actuated signal at 12th Avenue and Willow. 

The City Engineer advised in a report dated January 22, 1973, 
that his Department has now completed their assessment of pedestrian 
crossing difficulties on 12th Avenue in the Vancouver General 
Hospital area. He stated that there are heavy pedestrian crossing 
volumes equally divided between the crossing at Heather Street and 
Willow Street. The pedestrian crossings at Heather Street are 
predominately related to nurses travelling between their residence 
and the hospital complex, who have a safe alternative in the form 
of a pedestrian underpass. Furthermore, the installation of a 
pedestrian signal at Heather Street would attract additional north/ 
south traffic volumes, a situation that is not desirable. 

The crossing activity at Willow Street is primarily related to 
employees and visitors travelling between the surface parking area 
on the south side of 12th Avenue and the hospital buildings. 


cont 'd . 
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Clause No. 1 continued 

The Engineer conceded that due to the increased traffic and 
pedestrian volumes, there is a need to provide a pedestrian signal 
on 12th Avenue in this area, and Willow Street being a 'T' inter- 
section, and as Hospital development will tend to move the centre 
of gravity westwards away from Heather Street, Willow Street is the 
more desirable location. Accordingly, the City Engineer's 1973 
Signal Program includes a recommendation for a pedestrian actuated 
signal at Willow Street and 12th Avenue. 

The City Engineer concluded his report with the following 
recommendation : 

"THAT a copy of this report be forwarded to the Vancouver General 
Hospital authorities and that the Chairman of the Official 
Traffic Commission write to the authorities pointing out that 
a signal at Heather Street would not be desirable from an 
overall traffic standpoint and requesting that the Hospital 
authorities take the necessary steps to ensure that nurses 
and other staff who wish to cross 12th Avenue at Heather 
Street use the pedestrian tunnel under 12th Avenue." 

Mr. Sullivan, representing the Vancouver General Hospital, 
advised the Commission that they were very appreciative of the 
proposed installation of a pedestrian actuated signal at Willow 
Street and 12th Avenue, and stated the hospital authorities would 
do all they could to have their employees use the tunnel when 
crossing 12th Avenue at Heather Street. 

After due consideration, it was 

REC0MI4ENDED that a copy of this report be forwarded to the Vancouver 
General Hospital authorities and that the Chairman of the Official 
Traffic Commission write to the authorities pointing out that a 
signal at Heather Street would not be desirable from an overall 
traffic standpoint and requesting that the Hospital authorities take 
the necessary steps to ensure that nurses and other staff who wish 
to cross 12th Avenue at Heather Street use the pedestrian tunnel 
under 12th Avenue; 

FURTHER RECOMMENDED that a signal not be placed at the intersection 
of 12th Avenue and Heather Street. 

2. Victoria and Venables - 

Incidence of Angle Accidents 

When considering this matter on December 11, 1972, the Official 
Traffic Commission 

"Ri; COMMENDED 

(a) that the Traffic Superintendent and School Patrol Officers 
discuss the matter of a school-boy safety patrol with the 
Principal of the catholic school 

(b) that the City Engineer report back on the increase in the 
incidence of angle accidents at this intersection 

(c) that Mrs. Ayala be invited to attend the Official Traffic 
Commission meeting when the City Engineer's report is at 
hand. " 

The Clerk advised that Mrs. Ayala had telephoned to say that she 
would not be appearing as a delegation. 

In respect of recommendation (b) quoted above, the City Engineer 
advised under date of January 19, 1973, that a review of the accident 
situation at Victoria and Venables has been completed and an analysis 
of the increased number of angle accidents does not reveal any signi- 
ficant pattern with respect to type of weather, road surface, drivers' 
age, time of day, etc. , except that more than half of these accidents 
involved eastbound vehicles. 
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Clause No. 2 continued 

On each of these occasions, vehicles were parked at the north 
and south approaches to the intersection and from observation, 
the presence of the parked vehicles reduced motorists' cross-vision, 
particularly eastbound. The City Engineer has therefore made 
arrangements to prohibit parking 60 feet north and south of Venables 
on the west side of Victoria and 60 feet south on the east side of 
Victoria. The removal of this parking will achieve sufficient 
clear cross-vision between vehicles on Victoria Drive and on 
Venables Street, and should resolve the angle accident trend. 

With respect to Recommendation (a) quoted above, the Superin- 
tendent of Traffic advised that the matter of school safety patrol 
had been discussed with the Principal of the Catholic school at 
880 Victoria Drive who advised she does not believe a school 
patrol is needed at this location. 

It was 

RECOMMENDED that the report of the City Engineer dated January 19, 
1973, and the report of the Traffic Superintendent dated 
December 27, 1972, be received. 

3. Traffic Control at the Intersection 
of 45th Avenue and Hudson Street 

In a letter dated December 11, 1972, Mr. G.C. Stevens of 6089 
Hudson Street requested an opportunity to appear before the Official 
Traffic Commission in support of his request that four-way stop 
signs be installed at the intersection of 45th Avenue and Hudson 
Street. 

In a report dated January 22, 1973, the City Engineer advised 
that both Hudson and 45th Avenue are residential streets, and at 
this intersection there are presently two stop signs controlling 
traffic on 45th Avenue only. These signs were installed in 1958 
on 45th Avenue so as not to encourage traffic on 45th Avenue between 
Granville and Oak Streets, There is a 'School Stop When Occupied' 
crossing at the south crosswalk on Hudson Street at 45th Avenue to 
provide protection for school children crossing Hudson Street en 
route to or from Sir William Osier School. 

The City Engineer stated that the accident records indicate 
that no reportable traffic accidents have occured in the past five 
years at this intersection, and this accident record does not 
support a need for additional control. 

a'he Police School Patrol Officers advised that in their view, 
the existing crosswalk across Hudson Street is not hazardous and 
conditions do not suggest that this street should be stopped to 
improve safety for school children. 

Recent counts at this intersection indicate that traffic 
volumes are consistent with other residential streets in this area. 
The above conditions do not suggest the need to install stop signs 
on Hudson Street. 

Mrs. Stevens had suggested that the existing stop signs be 
relocated to govern the traffic north and southbound on Hudson 
Street, and the City Engineer was of the opinion that this would 
encourage through routing along 45th Avenue which passes an 
elementary school and playground two blocks to the east and does 
provide a convenient east/west routing between Granville and Oak 
Streets. There is also some inherent difficulty in relocating 
stop signs because of the hazard created when motorists, who were 
familiar with the previous stop sign arrangement, are not prepared 
for the new arrangement. 
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Clause No. 3 continued 

The City Engineer recommended that no change be made to the 
existing stop sign arrangement at Hudson Street and 45th Avenue. 

Mr. Boyes filed with the Commission, a report from the School 
Patrol Squad dated February 2, 1973. The officers of this squad 
advised that in their opinion, the present signing was adequate and 
they could see no reason for the installation of Stop Signs on 
Hudson Street at 45th Avenue. 

Mr. Stevens appeared and filed a brief and a petition signed 
by 87 residents in the area. He also filed with the Commission, 
a letter from the Principal of Sir William Osier Elementary School 
dated February 2, 1973. Mr. Stevens set out in his presentation 
reasons why he was of the opinion that Hudson Street should have 
stop signs on the north/west and south/east corners. 

Considerable discussion followed on this matter, and it was 

RECOMMENDED that the recommendation contained in the City Engineer's 
report dated January 22, 1973, be adopted and that playground signs 
be installed at this school crosswalk during the summer months. 

The Chairman asked Mr. Boyes the criteria for placing stop 
signs. Mr. Boyes reviewed the policy with respect to the instal- 
lation of these signs (copy attached) . The Chairman suggested there 
be a discussion on this matter at the next meeting of the Commission. 

4 . King Edward Avenue at 
Blenheim Street 


In dealing with this matter at the last meeting of the Official 
Traffic Commission, it was 

"RECOMMENDED that the City Engineer review the matter of 
moving the stop sign on the north/west corner of Blenheim 
and King Edward Avenue and the School Patrol Officers again 
investigate the matter of a school safety patrol at this 
intersection. " 

In a report dated January 11, 197 3, the City Engineer advised 
that the stop sign has been relocated from the lamp standard and 
placed on a standard of its own approximately two feet closer to 
the roadway. 

In a report dated December 27, 1972, the Superintendent of 
Traffic advised that the members of the School Patrol had discussed 
the matter of school safety patrol with Mr. Vollans, Principal of 
Kitchener School, who advised that he did not think a patrol was 
necessary and that the School Patrol Squad feel that the present 
signing is an adequate form of control at this intersection. 

RECOMMENDED that the report of the City Engineer dated January 11, 
1973, and the report of the Superintendent of Traffic dated 
December 27, 1972, be received. 

5. Taxi Zone in Front of Royal Canadian 
Legion Building North Side Hastings 
Street, East of Slocan Street 


At the last meeting of the Commission, it was 

"RECOMMENDED that the taxi zone be moved westerly to in front 
of the new stores in this block on a trial basis, and that 
the Traffic Superintendent report back to the Commission in 
due course after obtaining a report from his taxi detail. 

The Commission had before it the report of the Superintendent 
of Traffic dated December 15, 1972, wherein it was advised that 

"the merchants in the area apparently approve of the relocation 
of this sign, and in one instance. Management of the cleaning 
establishment reports that the parking problem in his driveway 
has been practically eliminated. 
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The Taxi Companies that most frequently use this zone have 
also been contacted, and report satisfaction with the 
present arrangements." 

It was also advised that the new stores located at the end of 
the block have, as yet, not been rented, therefore there is no 
assessment available from these stores. 

Superintendent McRae advised that upon the opening of the new 
stores, they will re-examine the situation and if complaints are 
received, they will notify the Commission. 

RECOMMENDED that the report submitted by Superintendent McRae under 
date of December 15, 1972, be received. 


6. Traffic Control Signals - 

Proposed New Locations and Modifications 

The City Engineer under date of January 23, 1973, submitted the 
following report with respect to the traffic control signals - 
proposed new locations and modifications; 

"Detailed sti»dles have been carried out to determine those inter- 
sections which now warrant signal control. Ch the basis of these studies, 
it is proposed that traffic control signals be installed at the following 
locations. 

I. PROPOSH) NEW SIGNALS 

A. Signals Related to Street Imrpovements 

1. The planned improvements to the Cclianbia/Quebec 
Connector later this year, which is now operating 
as two gravelled roadways, will require signal 

control at; u j.^ j. ■, n ^ 

Estimated Cost 

(a) Columbia Street and Pender/Keefer Diversion f 10,600 

(b) Columbia Street and Pender Street | 8,000 

(c) Columbia/Quebec Connector and Terminal Avenue $ 8,000 

(d) Quebec Street and 2nd Avenue | 11,000 

2. The first-stage construction of the Knight Street 
crossing (to Mitchell Island) will be in operation 
later this year. Because of the increased traffic 
volumes on Knight Street, signal control will be 
required at; 

(e) Knight Street and 57th Avenue | 11,300 

3. The Dunsmuir/Melville Connector is scheduled for 
completion later this year and will require traffic 
signal control at; 

(f) Thurlow Street and Melville Street | 10,300 

4. The recent opening of the new roadway between 4.th 
Avenue and Chancellor Boulevard is developing into 
a major access to the University Endowment Lsmds. 
Because of steadily increasing treiffic volumes, 
signal control is recommended at; 

(g) Blanca Street and 4th Avenue I 10,600 


B. Pedestrian Control Signals 

Willow Street and 12th Avenue | 7,500 

C, School Crosswalk Signal 

Cypress Street and Broadway | 2,800 
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II. MCDIFi nAT|nw to EXISTING SIGNALS 

A. Pedestrian Head Installations 

Following Council approval in October, 1970, of the recommendation 
of the study "Existing Transit Operations, Dovmtown Vancouver", 
pedestrian signal heads were added to existing signal equipment at 
2A intersections in the doxratown area. In order to minimize pedestrian/ 
vehicle conflict at the remaining signalized intersections on downtown 
transit routes, it is now recommended that pedestrian signal heads be 
added to the following intersections, at a total estimated cost of 
$15,600. 

(a) Gamble Street and Dunsmuir Street 

(b) Coliunbia Street and Hastings Street 

(c) Gore Street and Hastings Street 

(d) Hamilton Street and Dunsmuir Street 

(e) Hamilton Street and Georgia Street 

(f) Homer Street and Dunsmuir Street 

(g) Homer Street and Georgia Street 

(h) Homer Street and Robson Street 


B. Conversion of Pedestrian Signal Heads from Legend to Symbol 

On April 15, 1971, City Council approved a three-year programme 
for the conversion of all pedestrian signal legend indications to 
symbol type indications. Funds have already been approved for the 
first two years of the programme. The cost for the remaining 42^ 
lenses to complete the three-year programme is estimated at t<4,,600.' 


The City Engineer recommended that the foregoing signal work be 
approved and that a sum of $100,300 be allocated from the Traffic 
Control Reserve for this work. 

Commissioner Ryan asked if the proposed signal at 4th Avenue 
and Blanca would have a left turn phase on 4th Avenue and Mr. Boyes 
advised that he would review the design of this proposed signal. 

RECOMMENDED that the City Engineer's report dated January 23, 1973, 
be approved. 

7. Parking by City Hall Employees 

in the Areas Adjacent to City Hall 

Mrs. N. Brown and Miss D. Freer submitted to the Official Traffic 
Commission, a petition containing approximately 102 names from irate 
homeowners and tenants residing in the areas adjacent to the City 
Hall. The petitioners are objecting to the fact that they are unable 
to park in front of their own premises or on their block due to the 
heavy parking by employees of the City Hall. They said that the 
problem has been going on for several years despite warnings and 
since the new addition to the Hall, the situation has become worse. 
They requested that 'resident parking only' signs be placed on 
the streets in the vicinity of the City Hall. 

In speaking to the matter, Mr. Boyes advised that the residents 
recourse to this problem is to call the police and request that the 
3-hour Parking By-law be enforced, however, the delegation advised 
that as fast as a car is moved from in front of their homes by the 
owner, another one replaces it and therefore it is very difficult 
to use the 3-hour Parking By-law as a deterrant. 
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The Commission discussed the availability of parking in the 
Provincial Government parking lot on Cambie Street and Mr. Boyes 
advised that there are not adequate spaces there for all the 
employees who bring cars to work. Mr. Ryan advised the City is 
meeting the requirements of the Zoning and Development By-law with 
respect to the number of spaces provided. Several members of the 
Commission were of the opinion that the City should have its own 
parking area. 

After due consideration, it was 

RECOMMENDED that the City Engineer be requested to report back to 
the next meeting of the Commission on the parking problems being 
experienced by the residents in the areas adjacent to the City Hall, 
and on the question of the requested 'resident parking only' signs; 

FURTHER RECOMMENDED that the appropriate City officials be requested 
to report to the next meeting of the Commission on the number of 
parking spaces the City is renting from the Provincial Government, the 
number of cars which are being brought to the City Hall by employees, 
and the number of spaces that have to be provided under the Zoning 
By-law. 

8. Crossing Difficulties - 12th Avenue 
and St. Catherines Street 


Alderman Rankin had filed with the Clerk of the Commission, 
a communication received from Mr. Ron Nelmes, Club Director of 
Kivan Boys' Club, which deals with crossing difficulties being 
experienced by members of the Club at the corner of 12th Avenue 
and St. Catherines. A marked crosswalk was requested at this 
intersection. 

It was 

RECOMMENDED that the communication from Mr. Ron Nelmes, together 
with background material which he submitted, be referred to the 
City Engineer for report to the next meeting of the Commission. 

The meeting adjourned at approximately 11:30 a.m. 


* * * * * 


REPORT TO COUNCIL 
STANDING COMMITTEE ON FINANCE & ADMINISTRATION 


FEBRUARY 15, 197 3 


A meeting of the Standing Committee of Council on Finance and 
Administration was held in the No. 1 Committee Room, Third Floor, 
City Hall, on Thursday, February 15, 1973 at 1:30 p.m. 

PRESENT ; Alderman Bowers (Chairman) 

Aldermen Gibson, Harcourt and Volrich 

CLERK TO 
THE COMMITTEE ; R. Henry 


RECOMMENDATION 


1. Local Improvement Procedures 

City Council on February 6, 1973, when dealing with an information 
report from the Board of Administration concerning Local Improvement 
Procedures, received the report but directed 

"THAT the present Local Improvement Procedures in respect 
of initiative projects be referred to the Standing Committee 
on Finance and Administration for study. In the meantime 
the City Engineer report on detail respecting the present 
procedures and reasons for them. " 

Council also deferred for two weeks, two clauses of a further 
Board of Administration report dated February 2nd, 1973, with the 
exception of one schedule relating to the Strathcona Area, which 
schedule dealing with street lighting was approved. 

The Deputy City Engineer gave a report reference on the Local 
Improvement Procedures and by means of a series of maps and 
photographs, gave a history of the Local Improvement situation. 

Mr. Curtis outlined two basic procedures, one by petition and 
one on the initiative. In addition, it was advised that a third 
procedure known as special grounds is used on occasion. In this 
regards, he gave examples of when special grounds would be invoked 
but indicated that it requires the approval of 2/3 ' s of all Members 
of Council. 

The Committee questioned the procedures used when Local 
Improvements are done on the initiative and a niimber of questions were 
put to the officials present. 

The City Electrician also addressed the Committee and gave 
details of the street lighting program for the City, and the need to 
update some existing lighting units. 

The Deputy City Engineer circulated a summary of his oral 
presentation and the summary concluded with certain recommendations. 

Your Committee RECOMMENDS that the City Engineer report to this 
Committee in approximately six months time, an alternative to the 
Local Improvements on the Initiative principle and that; 

(a) the initiative projects currently before Council; 

(b) the petition projects scheduled to come before the same 
Court of Revision; and 

(c) the projects for the Strathcona Rehabilitation (which are 
scheduled to come before a Court of Revision on May 10, 1973) 

go forward according to the present procedures and 


(cont'd. . . . ) 


STANDING COMMITTEE ON FINANCE & ADMINISTRATION 2 

FEBRUARY 15, 1973 

I 

i THAT the two 'First and Second Steps' reports currently before 

i Council (Items 4 and 5, Board of Administration, February 2, 1973 - 
Works and Utilities) be adopted, with the amendment that the date 
of the Court of Revision, shown in the Detailed Second Step reports, 
should be May 17, 1973 instead of April 5, 1973. 

(The approval of this last recommendation requires a 2/3 's 
majority of Council) 

(The Deputy City Engineer's notes on his oral report is circulated 
for the information of Council. ) 

(Also circulated is the Board Report of February 2, 1973, showing 
the details of 'First and Second Steps' on the Initiative and which 
was before Council on February 6, 1973.) 
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CITY OF VANCOUVER 

REGULAR COUNCIL MEETING 

FEBRUARY 27, 1973 

A Regular meeting of the Council of the City of Vancouver 
was held on Tuesday, February 27, 1973, in the Council Chamber 
at approximately 2:00 p.m. 

PRESENT ; Mayor Phillips 

Aldermen Bowers, Gibson, Harcourt, Hardwick, 
Marzari, Massey, Rankin and 
Volrich 

ABSENT ; Alderman Linnell (Leave of Absence) 

Alderman Pendakur 

CLERK TO THE COUNCIL ; R. Thompson 

PRAYER The proceedings in the Council Chamber were opened with 
prayer. 

ACKNOWLEDGMENT 

Mayor Phillips acknowledged the presence in the Council Chamber 
of members of the Provisional Class of the Junior League of 
Vancouver and students from the Vancouver City College. 

I ■' 

'IN CAMERA ' MEETING 

The Council agreed to an 'In Camera' meeting later this 

day. 

ADOPTION OF MINUTES 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Rankin, 

THAT the Minutes 9f the Regular Council meeting (with the 
exception of the 'In Camera' portion), dated February 20, 1973, 
be adopted. 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Marzari, 

THAT the Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 
BOARD OF ADMINISTRATION. DEPARTMENT, AND OTHER REPORTS 
A . Swangard Stadium Lighting 

The Corporation Counsel reported as follows: 

"On January I6th, 1973 i I was instructed by Council to 
make a report * setting out the historic and legal position* 
of the $15,000 grant in regard to stadium lighting. 

On March 7th, 1972, the Council passed the follo;d.ng 
resolution: 

'That a grant of $15,000 as the City's contribu- 
tion toivai'ds the Junior Amateur Sports Stadium light- 
ing be approved, on the understanding commitments from 
other .sources as required by Council resolution of 
April 22, 1969, have been made,' 


cont 'd 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd ) 


Swangard Stadium Lighting (cont'd ) 

The comraitments from other sources referred to were 
$15,000 from Burnaby, $30,000 from private sources, 
and $30,000 from the Provincial Governi?.ent o A letter 
from Mr. Swangard to the City Clerk indicated that the 
$30,000 from private sources and the $15,000 from Burnaby 
were turned over to the Central Park Committee. The City 
was also asked to turn its $15,000 over to the Committee. 

On March 13, 1972, the Park Board passed the follovring 
resolution: 

♦Resolved that the Board approve awarding a con- 
tract for the field lighting to J. H. McRae Co. Ltd. 
based on their revised^bid of $90,000, » 

The contract was entered into between the Park Board and 
the contractor. 

On November 21, 1972, Council passed the following reso- 
lution: 

♦That since the City»s grant of $15,000 was intended 
as a contribution for stadium lighting in connection 
with junior spoi'ts. Council is not prepared to disperse 
these funds if the stadium is made unsuitable for 
junior sports; 

♦Further that the Park Board be so advised of this 
action takeii by Council,* 

On December 6, 1972, the Park Board passed the following 
resolution: 

♦Resolved that the City Council be requested to 
release the $15,000 grant, as the City has a legal 
contract with the J. 11. McRae Company Limited and 
the work has been completed. ♦ 

Council passed the following resolution on December 19, 
1972: 

♦That the Councilor, motion of November 21, 1972, 
be reaffirmed and, fui*ther, it be pointed out that 


(a) the Council is opposed to the Sv/angord Stadium 
being out of cervices with rosjiect to junior 
sport, for a prolonged period; 

(b) the Coujicil is oppooed to the removal of the 
crown on the field which, it is understood, will 
cost more than the estimated cort, and that the 
action may cause a drainage deficiency there- 
after . ♦ 

On January Bth, 1973, the Park Board passed the following 
resolution: 

♦Resolved that City Council be t-equested to re- 
consider the Board's request that the City release 
the $15,000 ,::rant in regard to the Stadium lighting 
so thnt the Board can pay for the v.-ox-k v;hich has 
ali'eady been completed, ♦ 


cent 'd . . . 
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BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd ) 
Swangard Stadium Lighting (cont'd ) 

In so far as the lef;al position is concerned, it is per- 
fectly apparent that an actionable contract has been 
entered into with the J. H. JIcRae Co. Ltd and that the 
Company would be entitled to recover any unpaid amounts 
since the work has been completed. V/hilst the contract 
was entered into by the Park Board {v;hich is not a cor- 
porate entity) I have no doubt that any action brought 
will be brou^r^ht not only against the Park Board but also 
against the City and, in the long run, the City would have 
to pay the amount of the claim. 

V;ith respect to the relationship between the Park Board 
and the City, I am of the opinion that there is no legal 
obligation for the City to make the $15,000 grant to the 
Park Boai'd. , ana tlmi U\ti Tark Board could not force the 
City to provide it with the funds. Hov/ever, in the final 
analysis, any unpaid monies will have to be paid and it 
is simply a question of internal budget control as to the 
source of the funds." 

In this regard a communication was noted from the Central Park 
Committee, under date of February 13, 1973, urging the Council re- 
consider its motion respecting the withholding of the $15,000 
City's share re the Swangard Stadium lighting; the lighting 
installation being completed and interest being charged Vancouver 
on the unpaid balance. 

A further communication was noted from Sutton Braidwood and 
Company, solicitors for J.H. McRae Co. Ltd.. setting out the 
company's position in the matter and asking that the City make 
its full payment on this account. 

The Chairman of the Park Board appeared with other Board 
representatives requesting the City make its shared payment. 

MOVED by Aid. Bowers, * 

THAT the City's share of this lighting, in the amount of 
$15,000, be paid . 

(Alderman Rankin voted in the negative) - CARRIED 


MOVED by Aid. Harcourt, 

THAT the communications from the Central Park Committee and 
the firm of solicitors for the J.H. McRae Co. Ltd., be received 
for information. 

- CARRIED UNANIMOUSLY 

COMMUNICATIONS OR PETITIONS 

1. Management Consultant: Proposed 
Park and Recreation Study 


In connection with the proposed appointment of a Management 
Consultant for a Park and Recreation Study, as referred to in a 
communication from the Park Board under date of February 14, 1973, 
it was noted the Park Board approved the following recommendation 
of its Finance Committee: 


cont 'd . . . . 
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COMMUNICATIONS OR PETITIONS (cont'd ) 

Management Consultant: Proposed 
Park and Recreation Study (cont'd) 

"That the Board proceed with the 'overview' as outlined 
in a letter dated January 29, 1973, prepared by Kates, 
Peat, Marwick & Co., subject to City Council approval 
of funds in the amount of $11,000, and further that the 
'overview' give priority to the suggested report on 
Administrative and Staff Organization" 

MOVED by Aid, Bowers, 

THAT the Council approve the sum of $11,000 for the Consultant 
study referred to, in advance of the 1973 budget for the Park 
Board . 

- CARRIED UNANIMOUSLY 

UNFINISHED BUSINESS 

1. Additional Policewomen re Certain 
Delinquency Problems and Preventive Measures 

It was agreed to defer this matter pending the hearing of 
delegations later this day. (see page 12) 

2. Administration Changes: Department of Permits 
and Licenses and Department of Planning and 
Civic Development 


Further consideration was given to reports of the Director 
of Permits and Licenses and the Director of Planning and Civic 
Development contained in Board of Administration report dated 
November 23, 1972, setting out details in support of the following 
recommendations in connection with staff changes and structural 
changes affecting the Department of Permits and Licenses and the 
Department of Planning and Civic Development, particularly in the 
plan checking and zoning sections: 

•^l. The transfer of the Subdivision Control Clerk 

and the Secretary to the Zoning Planner from the 
Department of Permits (* Licenses to the Department 
of Planning & Civic Development be APPROVED. 

2. The establishment of now positions in both 
departments and changes in duties and responsibilities 
in ccM-tain existing positions, which will be reported 
on by the Director of Personnel Services, be APPROVED. 

3. The Board of Administration be avithorized to approve 
the recommendations of the Director of Personnel 
Services regardi/ig classification of the positions 
involved in accordance with Council resolution of 
July 22, 1969. 

4. The required alterations and nev; furniture for 

the third floor. East Wing, as outlined in Appendix 
"A", be APPROVED. 

5. Temporary help at the Plan Checking Assistant I 
level for a period of 6 months be Al^PROVED." 

The Board of Administration recommends approval of these 
Departmental reports. 

MOVED by Aid. Har court, 

THAT the foregoing recommendations be approved. 

- CARRIED UNANIMOUSLY 
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UNFINISHED BUSINESS (cont'd ) 

3. Department of Permits and Licenses: 
Clerical Services 


Further consideration was given to the following report of 
the Board of Administration dated December 1, 1972: 

"At the request of the Director of Permits and Licences, the 
Administrative Analyst undertook a review of the clerical 
'services in the Department of Permits and Licences. A copy 
of hin detailed report is on file in the office of the City 
Clerk and in summary his recommendations are that: 

1. Of the two positions of Clerk Stenographer III now 
providing secretarial service to the Director and to 

the City Building Inspector, one be assigned as Secretary 
to both officials and the second be assigned certain 
clerical duties and be designated as the Supervisor of 
the "typing pool" and the clerk typists carrying out 
reception duties. 

2. The work of the "typing pool" group be assigned by the 
Pool Supervisor on a first-in, first-out basis. The 
Duties may generally be assigned on a regular basis 

■• but should not be made in a manner indicating that any one 

employee in the pool has exclusive duties. (See note below) . 

3. The Assistant Director - Building and Construction to 
review the installation of accoustic material in the pool 
area to reduce the noise level. His recommendations and 
estimates of cost to be included in the Departmental 
Estimates of new and non-rccurring expenditures for 1973. 

4. The currently vacant position of Clerk Stenographer II 
(vacant since September 1971) to remain vacant. 

5. The Clerk III to continue to supply services to the Fire 
Wardens as at present, but when, as approved by Council, 
eleven Fire Wardens arc relocated in the old Museum Building 
the Clerk III to be relocated in that building. The 
clerical services at the old Museum Building to be assessed 
prior to relocation. 

6. One position in the filing group to be reclassified to a 
supervisory position so tliat the incumbent may exercise 
stronger control in the filing area. 

7. One of the positions in the reception group be reclassified 
as a working supervisor reporting to the Pool Supervisor. 

8. Duties of the Clerk VI to be reassigned, principally to the 
'.'Pool Supervisor" and the position reclassified as a Work 
Study Analyst to enable continual review of the functions 
of each Division and Section in the Department of Permits 
and Licences. The incumbent of this position to bo engaged 
in the implementation of approved changes in the clerical 
services and in the reporting methods of inspectors and to 
preijare a departmental operating manual outlining the duties 
of each position. 

9. Tlie Director of Personnel Services to review and reclassify 
the above mentioned positions and the Board be authorized 
to approve the recommendations of the Director of Personnel 
Services in accordance with City Council Resolution of July 22, 
1969. 


Note : 

A Clerk Steno II included in the "Pool" Group undertakes work 
for the Division Head and two Supervisors of the Environmental 
Health Division - Health Department. The Medical Health 
Officer is not in agreement with the arrangement and states 
that a closer "secretarial service" is essential. It is 
proposed that the "Pool" Group service be aqain reviewed in 
1973 in approximately twelve months time. 
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UNPINISHED BUSINESS (cont'd ) 

Department of Permits and Licenses: 
Clerical Services (cont'd) 


Your Board note that the estimated additional cost of imple- 
mentation of the recommendations of this report (using 1973 
salary rates) , including fringe benefits will amount to 
approximately $190 per month, or $2280 in a full year. 

YOUR BOASD RECOMMENDS 

that the recommendations of the Administrative Analyst 
be adopted. " 

MOVED by Aid. Bowers, 

THAT the foregoing recommendation of the Board of Adminis- 
tration be approved. 

- CARRIED UNANIMOUSLY 

4. Labour Relations as a Function of the 
Greater Vancouver Regional District 

The Council further considered the following clause of the 
report of the Standing Committee on Finance and Administration 
dated February 15, 1973: 

**P!ie Committee had for consideration a copy of a letter from the 
Chairman of the Regional Administrative Advisory Committee to the 
Executive Committee of the Greater Vancouver Regional District, in 
which it was stated that, followinR review on the question of labour 
relations as a function of the Regional District, the Advisory 
Committee was firmly convinced that this be so and further, that it 
bo on a contractual basis for those member municipalities wishing to 
avail themselves of the service. It was recommended that each 
participatiuR municipality may accept or reject any settlement 
negotiated on its behalf, if such a proposal were carried out. 

The financiuK formula was reviewed by the Advisory Committee 
which recommended that "25% of the costs of any labour relations 
be apportioned across the Board on the basis of not taxable assess- 
ments of all member municipalities with the remaining 75% to be 
apportioned for recovery on the basis of the not taxable assessments 
of the participating municipalities only". 

The Committee noted attachments to the letter from the Regional 
Administrative Advisory Committee concerning the apportionment of 
costs. A further attachment was noted listing the advantages of such 
a proposal, the organization and the part to be played by a labour 
negotiations department. The Finance and Administration Committee 
recognize that many of the smaller municipalities may have to be convinced 
that such a proposal would bo to the benefit of all municipalities 
and, in this regard. Commissioner Ryan gave examples of settlements 
that wore made as a result of some of those small municipalities on 
an individual baf.'is agreeing to wage increases which wore unrealistic 
to other larger municipalities and which wore inclined to set a pattern 
for negotiations. 

The Committee, in dealing with this subject, also noted a letter 
from Mr. G.W. Carlisle of the Regional District addressed to Commissioner 
Ryan on the matter, giving further information. 

Mayor Phillips, who attended the meeting for a brief period, 
advised that both Unions for the inside workers and the outside 
workers had advised him that they were of the opinion that the 
negotiations should be handled on a Regional basis. 

After further debate and information from officials present, your 
Committee RECOMMENDS, 

THAT the Council advise the Greater Vancouver Regional District 
that it favours the matter of labour relations being a function and 
responsibility oIl the Regional District, on the basis of the financing 
formula outlined in the letter from the Regional Administrative 
Advisory Committeo, dated January 16, 15)73. " 


cont 'd . 
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UNTINISHED BUSINESS (cont'd ) 

Labour Relations as a Function of the 
Greater Vancouver Regional District (cont'd) 

MOVED by Aid. Bowers, 

THAT the foregoing clause of the Report of the Standing 
Committee on Finance and Administration be adopted. 

- CARRIED UNANIMOUSLY 

5. Vancouver Rental Accommodation 
Grievance Board; Policy 

On February 6, 1973, the Council passed the following 
motion : 

"THAT appointments to the Vancouver Rental Accommodation 
Grievance Board be postponed to a later, convenient 
meeting, 'In Camera'; 

FURTHER THAT in open meeting, the Council discuss, in the 
near future, the matter of philosophy with respect to 
this Board's function; it being understood that the City 
Clerk will provide to Council beforehand, a copy of the 
last Annual report of the Board". 

MOVED by Aid. Rankin, 

THAT this whole matter, including principles to be considered 
in making appointments to the Grievance Board, be referred to 
the Standing Committee on Social Services. 

- CARRIED UNANIMOUSLY 

6 . Housing Matters 

MOVED by Aid. Hardwick, 

THAT the Skid Road Housing Committee be renamed "The Housing 
Committee" and be given authority to consider all facets of 
housing in the City of Vancouver and authority to liaison with 
other groups and Bodies, including the Regional District, as con- 
sidered advisable by the Committee; 

FURTHER THAT the Chairman of the Committee be authorized to 
co-opt to the membership as he so wishes. 

- CARRIED UNANIMOUSLY 

7. Development Permit Application: 
Automatic Car Wash with Gasoline 
Filling Pumps, 8696 Granville Street 

It was agreed to defer consideration of this matter pending 
the hearing of delegations later this day. (see page 13) 

COMMUNICATIONS OR PETITIONS (cont'd) 

2. Invitation: 1974 World Exposition on 
Environment (Spokane) 


Consideration was given to a communication from Expo '74, 
Spokane, inviting Council representation at the 1974 World 
Exposition on Environment, to be held in Spokane May, 1974 
through October, 1974. It is suggested that there be partici- 
pation in the Festival of Entertainment. 

MOVED by Aid. Rankin, 

THAT the Mayor be empowered to send suitable City represent- 
ation, such as the Firemen's Band, Police Pipe Band or P.N.E. 
float. 

- CARRIED 

(Aldermen Bowers, Hardwick and Marzari voted 
in the negative) 
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COMMUNICATIONS OR PETITIONS (cont'd ) 

3 . Minor Hockey at Pacific National Exhibition 

The Pacific National Exhibition submitted a communication 
under date of February 16, 1973, as follows: 

" We received from yotrr City Clerk a letter dated February 
14, 1973 with attached extract from the minutes of your Council's 
meeting on February 13th relating to "Minor Hockey at Pacific 
National Exhibition. " Your Council's resolution purports to 
instruct our Association to make changes in rental arrangements 
to our Forum building, so as to avail an ice sheet for the playing, 
or practicing, of Minor Hockey, and also in respect of other 
matters relating to such Minor Hockey. 

On March 8, 1972 we signed the contract with Harmon 
O'Loughlin Enterprises Ltd, for the presentation in the Forum 
and other buildings, for the Ninth Annual Boat Show, February 
21st to March 6th of this year. We entered into that contract 
in furtherance of the purposes of our Association, We think it 
improper that we should consider the cancellation or breach of 
such contract, even in part, thereby exposing us, and possibly 
yourselves, to a claim for damages for such breach. 

We regret accordingly that we do not find it possible to 
accept or comply with such instructions. 

We are prepared nonetheless to assist in such ways as we 
may be able in the resolution of the problems of the Minor Hockey 
League. " 

Further, Alderman Gibson read the following communication 
from the General Manager of the Pacific National Exhibition 
under date of August 28, 1970: 

"We submit herewith our application for capital expenditure 
improvement in the amount of $300,000. This expenditure has been 
approved by our Finance Committee and Board of Directors subject to 
a successful Fair from a financial point of viev;. This improvement 
is for the rehabilitation of the Forum and v?ould include the in- 
stallation of new plastic pipe in a concrete floor, new ice-making 
equipment and a complete floor over AS.OOO square feet of the Forum 
Building. We will also be putting in new rink boards, changing 
the front of the building and improving the washroom facilities. 
This will .allow, us to carry on with sports facilities for the 
residents of this .area and .also, .to.. provide a good . ice . surf ace for 
the pecv.-ec hockey teams and the figure skaters of ..this.area .as 
well. V'e are asking for this a[>proval on the basis that if the 
'Fair is successful, we be allox.'ed to coinr.ii-.nce work immediately 
after (be Fair .is over in order that this v;ork may be completed by 
the first of the year and this will mean a minimum di;;ruption time 
for the peop.le who normally use this facility in the Call and v;inter 
months. Funds will be taken from our plant improvement reserve. 

Vk>. trust wc may have your early consideration of this capital 
expenditure." 


(The foregoing communications are quoted in the record on the 
request of Alderman Gibson and the instructions of the Mayor) 

MOVED by Aid. Bowers, 

THAT the communication from the Pacific National Exhibition 
be received . 


- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIONS (cont'd) 
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4, Hearings re Arnott-Kidd #2 
Transmission Line 


The Council received a communication from the Corporation 
of Delta to the effect that B.C. Hydro and Power Authority is 
proposing to construct an overhead transmission line from its 
Arnott substation in Delta to the Kidd substation in Richmond 
near the Oak Street bridge. The Corporation of Delta takes the 
position that the facility should be placed underground. 

It is advised no further hearings are contemplated and 
the construction of the line will proceed. Delta Council, how- 
ever, has requested further hearings be held and in this regard 
the support of each municipality within the Lower Mainland is 
requested . 

MOVED by Aid. Bowers, 

THAT this communication from the Corporation of Delta be 
received . 

- CARRIED UNANIMOUSLY 

5. Grant Request: Kitsilano Area 
Resources Association 


MOVED by Aid. Bowers, 

THAT, pursuant to request from the Kitsilano Area Resources 
Association, contained in letter dated February 19. 1973, a 
grant in the amount of $650.00 be approved in advance of a 1973 
budget allocation to the Association, in order to render immediate 
assistance with respect to accommodation proposals. 

- CARRIED UNANIMOUSLY 

6. Delegation Request: 

Vancouver Centre Development Limited 

MOVED by Aid. Bowers, 

THAT, pursuant to request from the Vancouver Centre Develop- 
ment Limited in a letter dated February 21, 1973, permission be 
granted for the hearing by Council of a delegation from the 
company in explanation of its development permit application; 
it being understood the delegation arrangements will take place 
at the Council meeting on Tuesday, March 6, 1973, and that 
appropriate City officials will be on hand at that time to assist 
the Council in its consideration. 

- CARRIED UNANIMOUSLY 

7. Delegation Request: Vancouver Citizens 
Committee for Noise Control 


A communication was noted from Mr. L.J. Creery, Barrister 
on behalf of the Vancouver Citizens Committee for Noise Control, 
asking an opportunity of appearing before Council this day to 
speak on the matter of proposed expansion of the Vancouver 
International Airport. 

It was agreed that this delegation be permitted to appear 
this evening when the Departmental report on the subject is 
being considered. (see pages 13 and 14) 
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COMMUNICATIONS OR PETITIONS (cont'd ) 

8. Council Appointment: 

Greater Vancouver Sea Festival 

The Council received a communication dated February 13, 1973, 
from the President of the Greater Vancouver Sea Festival asking 
the Council appoint an Alderman to the Directorate of the Sea 
Festival Board, 

MOVED by Aid. Rankin, 

THAT the Mayor be authorized to appoint a representative of 
Council to work with the Greater Vancouver Sea Festival but not 
with a view to being a member of its Directorate, 

- CARRIED 

(Alderman Hardwick voted in the negative) 


388 

10 


9. Grant Request: Canadian Red Cross Society 

Q.E, Rehearsal Room Rental (Blood Donor Clinic ) 

MOVED by Aid. Rankin, 

THAT, pursuant to request received from the Canadian Red 
Cross Society by letter dated February 22, 1973, a grant be 
approved equal to the rental of the Queen Elizabeth Theatre 
rehearsal room, in connection with a blood donor clinic to 
be held on March 7, 1973. 

- CARRIED UNANIMOUSLY 

BOARD OF ADMINISTRATION, DEPARTMENT fc OTHER REPORTS (cont'd) 

B. Board of Administration 

GENERAL REPORT, February 23 . 

WORKS AND UTILITY MATTERS 

Flat Rates for Property Owners ' Share of 
Completed Local Improvement Projects 

MOVED by Aid, Bowers, 

THAT this report be adopted. 

- CARRIED UNANIMOUSLY 

BUILDING AND PLANNING MATTERS 

MOVED by Aid. Harcourt, 

THAT Clauses 1 and 2 of this report be adopted and Clause 3 
received lor information, 

- CARRIED UNANIMOUSLY 

FIRE AND TRAFFIC MATTERS 

Firehall Modification 

MOVED by Aid. Hardwick, 

THAT this report be adopted. 

- CARRIED UNANIMOUSLY 

FINANCE MATTERS 

Extension of City's Liability Insurance 
Coverage for One Year (Clause 2) 


MOVED by Aid. Bowers, 

THAT the recommendations in this clause be not approved. 

- LOST 

(Aldermen Gibson, Harcourt, Hardwick, Marzari, Massey, 
Rankin, Volrich and Mayor Phillips voted in the negative) 


339 


Regular Council, February 27, 1973 11 

BOARD OF ADMINISTRATION, DEPARTMENT fc OTHER REPORTS (cont'd ) 
FINANCE MATTERS 

Extension of City's Liability Insurance 
Coverage for one Year (cont'd) 


MOVED by Aid, Harcourt, 

THAT Clause 2 of this report be adopted, 

- CARRIED UNANIMOUSLY 

Greater Vancouver Regional District 
Information Brochure; 1973 Tax Bills (Clause 3 ) 

After considering the content of this clause which, in effect, 
recommends the City distribute a GVRD pamphlet with the 1973 tax 
bills, it was, 

MOVED by Aid, Bowers, 

THAT the City do not distribute the GVRD pamphlet with City 
of Vancouver tax bills as proposed; 

FURTHER THAT the Council offer to the Vancouver School Board 
shared participation with the City of Vancouver in an information 
pamphlet for inclusion with the tax bills; the City's information 

to be prepared by the Mayor and the Chairman of the Finance 

Committee, 

- CARRIED UNANIMOUSLY 


Park Board: 

Allocation of Capital Funds (Clause 1 ) 

MOVED by Aid, Gibson, 

THAT this clause be adopted, 

- CARRIED UNANIMOUSLY 

PERSONNEL MATTERS 

Re-organization: License Inspection Branch, 
Permits and Licenses Department (Clause 1) 

MOVED by Aid, Hardwick, 

THAT this clause be adopted with the exception that the title 
"City Licensing Officer" as proposed in the summary of recommenda- 
tions in this clause, be reviewed by the Board of Administration 
for further report and action by Council, 

- CARRIED 

(Alderman Rankin voted in the negative) 

Leave of Absence with Pay (Clause 2 ) 

MOVED by Aid, Harcourt, 

THAT this clause be adopted, 

- CARRIED UNANIMOUSLY 


The Council recessed at approximately 4:00 p,m, to reconvene 
'In Camera' in the Mayor's Office and then to reconvene in open 
session in the Council Chamber at 7:30 p,m. 
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The Council reconvened in the Council Chamber at approximately 
7:30 p.m., still in Committee of the Whole, Mayor Phillips in the 
Chair and the following members present: 

PRESENT : Mayor Phillips 

Aldermen Bowers, Gibson, Harcourt, Hardwick, 
Marzari, Massey, Rankin and Volrich 

ABSENT : Alderman Linnell (Leave of Absence) 

Alderman Pendakur 


UNFINISHED BUSINESS (cont'd) 


Request for Additional Policewomen and 
use of Police in Office Desk Positions 


Delegations were received as follows in respect of request 
for additional policewomen and that certain desk positions now filled 
by policemen be filled by civilians: 


Mrs. Simma Holt 


Mrs. Helen Boyce 


Submitted newspaper articles from the 
Vancouver Sun as produced by her on the 
subject of additional policewomen. 

Supporting request for additional 
policewomen 


Vancouver Council of Women Submitted brief in support of additional 

policewomen 


Children's Aid Society 


Status of Women and Laws 
Committee: University 
Women 's CI ub 

Status of Women Council 

Municipal and Regional 
Employees ' Union 


Submitted brief in support of additional 
policewomen 

Supporting request for additional 
policewomen 

In support of policewomen. 

Submitted information in support of 
civilians being placed in certain desk 
positions in the police Department re- 
leasing policemen for other duties. 


The Chief Constable answered questions and advised that he is 
preparing, for the Police Commission, a report on policewomen and, 
also, is preparing a report on staff in the Police Report Centre 
where most civilians are employed. He expressed the view that 
when the reports are available, the Police Commission would want 
to furnish copies of them to the City Council. 

MOVED by Aid. Hardwick, 

THAT the representations and briefs from various organizations 
as submitted this day, be received, and the whole matter as 
presented be deferred for consideration of the Finance and Adminis- 
tration Standing Committee at budget time; however, any reports 
from the Police Commission on this general subject be submitted 
directly to Council. 

- CARRIED UNANIMOUSLY 


At this point the Council observed a short recess 
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UNFINISHED BUSINESS (cont'd ) 

Development Permit Application: 
Automatic Car Wash with Gasoline 
Filling Pumps, 8696 Granville Street 


The Council further considered Board of Administration report 
- (Building and Planning matters), dated December 15, 1972, setting 
out the report of the Director of Planning and Civic Development 
and advice that the Technical Planning Board and the Vancouver City 
Planning Commission recommended approval of development permit 
application of Shell Canada Limited to demolish an existing service 
station at 8696 Granville Street and construct an automatic car wash 
with gasoline filling pumps on the site. 


A representative of the firm of Ladner Downs and Company, 
barristers, appeared in support of the owners of the Royal Villa. 
8675 French Street, expressing concern of the noise which will 
arise from the car wash operation and be a nuisance, therefore, 
to the Royal Villa tenants. He advised that his comments also 
applied to Dr. Dodd Q. Chu, the owner of property at 8725 French 
Street. This representation included a copy of a report prepared 
by Acoustical Engineering Company, dated February, 1973, which 
commented on the noise levels produced at car washes and expressed 
the view it is possible for this facility and the existing apart- 
ments to co-exist if adequate consideration is given to noise 
control in the design of the car wash facility. 

A representative of Shell Canada Limited appeared in support 
of the company's application and referred to their brief dated 
January, 1973. The company also referred to employment of a firm 
of acoustical engineers, Barron and Strachen, and this firm of 
engineers had a representative present who spoke to the noise 
difficulty and efforts made to take such matters into account 
in the construction of the facility. The Shell Canada Limited 
representative made the commitment that his company will 
meet the specifications and guidelines set out in the Barron 
and Strachen report. 

MOVED by Aid. Massey, 

THAT this development permit application be refused. 

- CARRIED 

(Alderman Bowers and Mayor Phillips voted in the negative) 

BOARD OF ADMINISTRATION, DEPARTMENT fc OTHER REPORTS (cont'd ) 

C, DEPARTMENTAL REPORT 
February 23, 1973 

BUILDING AND PLANNING MATTERS 

Vancouver Inti>rnational Airport (Clause 1 ) 

The Council considered this clause in reference to the 
acquisition of land for an additional runway at the Vancouver 
International Airport and hearintis held in this connection. The 
recommendatioits contained in the report are that Council: 

"(a) indicate its concern and support for the development and 
maintenance of a first class International Airport to 
serve the Vancouver area; 

(b) insist that any environmental study include comparisons of 
environmental impact on alternate sites as compared to 
the present site and relate the studies to economic impact 
as well ; 


cont 'd . 
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BOARD OF ADMINISTRATION, DEPARTMEOTAL & OTHER REPORTS (cont'd ) 

Vancouver International 
Airport (cont 'd) 


(c) advocate that local government be included in the develop- 
ment of operational procedures on the airport that are 
favourable to the peaceful living of residents in areas 
adjacent to the airport; 

(d) forward copies of their action to the Minister of Transport 
and the Minister of the Environment in Ottawa and to the 
Greater Vancouver Regional District Board." 

Mr. L.J. Creery, Barrister, appeared for the Vancouver Citizens 
Committee for Noise Control and spoke to the whole matter, urging 
the Council to reiterate to the Federal Government its request 
that expropriation of land be stopped and the necessary studies 
carried out. 

MOVED by Aid. Harcourt, 

THAT recommendations (a) to (d) set out above be approved, 
after changing (c) to read as follows: 

"advocate that local government be included in the develop- 
ment of operational procedures and planning of facilities * 
on the airport that are favourable to the peaceful living 
of residents in areas adjacent to the airport"; 

FURTHER THAT the Federal Government be requested to suspend 
the present expropriation proceedings, particularly in regard to 
the Cora Brown subdivision being acquired for the proposed new 
runway . 

- CARRIED UNANIMOUSLY 

(* underlined portion indicates change) 

BOARD OF ADMINISTRATION 

GENERAL REPORT, .Feb. 23/73 (cont'd) 

PROPERTY MATTERS (First Report ) 

MOVED by Aid. Volrich, 

THAT this report be adopted . 

- CARRIED UNANIMOUSLY 

PROPERTY MATTERS (Supplementary ) 

Lot 23, Block 20, D.L. 181/196 N/S of Union 
Street, between Main & Gore Streets (Clause 4 ) 

In considering this clause it was, 

MOVED by Aid. Rankin, 

THAT Lot 23, Block 20, D.L. 181/196 be sold to the owners 
of abutting lots 21 and 22 for the sum of $15,250, subject to 
conditions (1) to (4) set out in this clause, and the Mayor and 
City Clerk be authorized to sign the necessary plan of sub- 
division on behalf of the City. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Hardwick, 

THAT Clauses 5 and 6 of this report be adopted. 

- CARRIED UNANIMOUSLY 

DEPARTMENTAL REPORT, Feb. 23/73 
BUILDING AND PLANNING MATTERS 

MOVED by Aid. Hardwick, 

THAT Clauses 2 and 3 of this report be adopted. 


- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION, DEPARTMENT &, OTHER REPORTS (cont'd ) 

DEPARTMENT REPORT 
February 23, 1973 (cont'd ) 

FINANCE MATTERS 

Fairview Information Centre Grant 

MOVED by Aid. Hardwick, 

THAT this report be adopted. 

- CARRIED UNANIMOUSLY 

D. Report of Standing Committee on 
Finance and Administration, 
February 15, 1973 

MOVED by Aid. Volrich, 

THAT this report be received for information. 

- CARRIED UNANIMOUSLY 

E. Report of Standing Committee on 
Community Development 
February 15, 1973 


MOVED by Aid. Volrich, 

THAT Clauses 1 and 2 of this report be adopted and clauses 
3 to 5 be received for information. 

- CARRIED UNANIMOUSLY 

F. Report of Standing Committee on 
Civic Development 

February 15, 1973 ■ 

Downtown Plan 

MOVED by Aid. Hardwick, 

THAT this report be received for information. 

- CARRIED UNANIMOUSLY 

G. L.I. P. Program - Report #6 
False Creek Clean-up 


The Board of Administration, under date of February 22, 1973, 
submitted the following report: 


•The City Engineer reports as follows: 

"On February 21, 1973 verbal approval was received from the 
Department of Manpower & Immigration for Project X 1252 (False Creek 
Cleanup). Because Council resolved (January 16, 1973) to transfer this 
project from Priority 1 to Priority 2, and because the Standing Committee 
on Finance and Administration recommended that Priority 2 projects be sub- 
mitted to Council and considered on their own merit (January 11, 1973), 
Council approval of the project is required before work can commence. 

The final contract for this project should stipulate a $95,295 
total project cost and a City's share of $51,537. Approval of the project 
will boost the total City contribution to all L.I. P. Projects to $363,354. 
This is within the $400,000 ceiling established by Council on January 16, 
1973. 


cont 'd . . 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd ) 


L.I. P. Program - Report #6 (cont'd ) 
RECOMMENDATION: 


The City Engineer RECOMMENDS that: 

1) Council approve L.I. P. Project X 1252 (False Creek 
Cleanup) . 

2) The City Engineer or Deputy City Engineer be 
authorized to sign the contract with the Government 
of Canada for this project." ' 

MOVED by Aid. Bowers, 

THAT the foregoing recommendations of the City Engineer be 
approved ; 

FURTHER THAT the Director of Finance examine whether the 
expenditure should be charged to the False Creek account. 

- CARRIED UNANIMOUSLY 

H, Leave of Absence with Pay; 

Miss G. Sampson; Health Department 

The Board of Administration submitted the following report 
under date of February 26, 1973; 

'The Medical Health Officer reports as follows: 

"The In-Service Education Committee of the Provincial Health Branch 
is conducting a workshop on Behaviour Modification at the Burnaby 
Mental Health Centre March 5-9, 1973, inclusive. Dr. McQueen, 
Director of Mental Health Services for the City of Vancouver, has 
requested that Miss Gail Sampson, Psychologist in the Health De- 
partment, be given authority to attend this Workshop, the only 
cost to the City of Vancouver being leave of absence for March 5 
and half days for March 6-9, 1973, inclusive, for a total of 
three days leave of absence with pay. The program has been re- 
viewed by the Medical Health Officer and Dr. McQueen and both agree 
that its content will be of value to the City of Vancouver and to 
the Health Department. 

The Medical Health Officer recommends that this request for leave 
of absence with pay be approved for Miss Gail Sampson." 

Your Board 

RECOMMENDS that the foregoing recommendation of the Medical Health 
Officer for three days leave of absence with pay for Miss Gail 
Sampson be approved . ' 


MOVED by Aid. Rankin, 

THAT the foregoing recommendation of the Board of Adminis- 
tration be approved. 


- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION, DEPARTMENTAL AND OTHER REPORTS (cont'd ) 

I. Report of Special Committee 

re False Creek, February 26, 1973 

The Special Committee re False Creek, submitted the following 
report : 

"1 . Log Booming West of Connauqht Bridge 

Under date of February 15, 1973, the Board of Administration sub- 
mitted a report, dealing with the matter of log booming in False Creek 
between Granville and Connaught Bridges, to your Committee's meeting of 
February 20, 1973. 

The report noted that on March 28, 1972, Council approved in 
principle guidelines for the redevelopment of False Creek and one of 
the guidelines recommended that log booming and storage between the 
bridges be discontinued immediately. Present at the meeting was 
Mr. E. Sonner, President of Bay Forest Products Ltd., the only sawmill 
now operating in False Creek. Mr. Sonner, in an oral submission, asked 
that booming and storage be allowed Bay Forest Products until 1978, i.e. 
a 5-year extension. Mr. Sonner advised that Bay Forest Products was 
actively engaged in finding a site on which to relocate and had acquired 
come property on the Fraser River, but that the problem at the moment 
was the phasing of the operation from the False Creek site to the new 
site. Mr. Sonner advised the Committee, this would require the 5-ycar 
period . 

Also present at the meeting were representatives of Marathon 
Realty Co. Ltd., which is the lessor of the property on which Bay 
Forest Products is located. Bay Forest Products has a lease on the 
sawmill site till 1980, and Marathon Realty has no disagreement with 
the continued booming and storage on the waterlot fronting their 
property on the North side of the Creek, but they suggest a 3-year 
certain extension with a possible further 2 years, depending upon the 
stage of the development of the uplands at the end of the 3-year 
period. Letters were filed at the meeting by both Bay Forest Products 
and Marathon Realty. 

The Coiimittee members discussed the matters with the representa- 
tives of the two firms present and 

RECOMMEND 

(a) City policy as confirmed by exchanges of letters with the 
Provincial Department of Lands for log booming in front of 
the south shore, i.e. City lands, be accepted and that no 
log booming bo permitted in that area after September 19th, 
1973 (as identified as areas c and d in tlu- rt>fx^'"t of the 
Hoard of Admiiiiritration , dated February .ir>, ]'.)73). 

(b) Log booming also cease in the general area proposed for the 
Marathon marina at a time suitable to the marina developers 
))ut not later than September 19th, 1973 (as identified as 
area b in the report of the Board of Administration, dated 
February 15, 1973). 

(c) Log booming be permitted to continue in the water lot on the 
foreshore of the Marathon Realty Ltd. lying west of the old 
fireboat r.tation for a further period, i.e. until September 
19th, 197H (as identified as area a in the report of the 
Board of Administration, dated February 1!), 1973, and re- 
ferred to by Jjicensc of Occupation #24436) . 

(d) No immediate action be taken to prevent such log booming as 
is permitted by the Provincial authorities east of Connaught 
Bridge . 

(e) The Provincial Department of Lands be informed of such de- 
cisions as are made on the basis of this report by Vancouver 
City Council. 


cont 'd , 
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BOARD OF ADMINISTRATION, DEPARTMENTAL fc OTHER REPORTS (cont'd) 

Report of Special Committee re 
False Creek (cont'd) 


2 . Notice to Tenants - city Lands 

Under date of February 15, 1973, the Supervisor of Property and 

Insurance advised of tenancies on City lands on the North side of 6th 

Avenue between Oak and Alder Streets, and that some of these lands 

would be required to be vacated to provide public open space, as re- 
quested by Council. The Supervisor of Property and Insurance recommended 

that notices to vacate be given as follows: 

"(a) The tenants of the former V.I.E.W. property, east of 

Alder Street, be given immediate notice to give vacant 
possession not later than June 15th, 1973. 

(b) The Wostcoast Salvage Buildings and Marinn be given imme- 
diate notice to give vacant possession not later than 
October 31st, 1974. 

(c) The Clay Marina, situated adjacent to Granville Street and 
2nd Avenue, be given immediate notice to give vacant pos- 
session not later than October 31st, 1973. 

The Supervisor further recommended that he be authorized to call 
for tenders and award a contract for the demolition of all the 
buildinqs north of 6th Avenue between Oak Street and Alder Street 
when vacant possession is obtained." 

The Committee, after consideration, 

• RECOMMENDS 

that City Council adopt the recommendations of the Supervisor of 
Property insurance and that funds to be provided from the 1973 
supplementary capital budget be approved in advance of the 1973 
False Creek budget, " 

MOVED by Aid. Hardwick, 

THAT the foregoing report be approved. 

- CARRIED UNANIMOUSLY 

J. Report of Standing Committee 
on Community Development 
February 22, 1973 

MOVED by Aid. Volrich. 

THAT Clauses 1 and 2 of this report be received for information. 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Hardwick, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Gibson, 

THAT the report of the Committee of the Whole be adopted. 


- CARRIED UNANIMOUSLY 
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MOTIONS 

1. Closing Portion of Pender Street: 
West of Hawks Avenue 


MOVED by Aid. Rankin, 
SECONDED by Aid, Volrich, 
THAT WHEREAS 

1. The City of Vancouver is the owner of all the streets and 
lanes lying within the limits of the City of Vancouver; 

2. The North 7 feet of Lot 12, Block 76, District Lots 181 
and 196, Plan 196, has been established as highway; 

3. The City is the owner of said Lot 12 including the portion 
established as road; 

4. The whole of said Lot 12 is to be conveyed to the Provincial 
Government ; 

THEREFORE BE IT RESOLVED that the North 7 feet of Lot 12, Block 
76, District Lots 181 and 196, Plan 196, be closed, stopped up, 
and conveyed to the Provincial Government together with the 
remainder of said Lot 12 as one parcel. 

- CARRIED UNANIMOUSLY 

2. Closing Portion of Georgia Street: 
East of Jackson Street 


MOVED by Aid. Rankin, 
SECONDED by Aid. Volrich, 
THAT WHEREAS 

1. The City of Vancouver is the owner of all the streets and lanes 
lying within the limits of the City of Vancouver; 

2. The South 7 feet of Lot 30, Block 85, District Lot 196, Plan 
196 has been established as highway; 

3. The City is the owner of said Lot 30 including the portion, 
established as road; 

4. The whole of said Lot 30 is to be conveyed to the Provincial 
Government ; 

THEREFORE BE IT RESOLVED that the South 7 feet of Lot 30, Block 
85, District Lot 196, Plan 196, be closed, stopped up and conveyed 
to the Provincial Government together with the remainder of said 
Lot 30 as one parcel. 

- CARRIED UNANIMOUSLY 

3. Closure of Carrall Street: 
South of Keefer Street 

MOVED by Aid. Rankin, 
SECONDED by Aid. Volrich, 
THAT WHEREAS 

1. The City of Vancouver is the owner of all the streets and lanes 
lying within the limits of the City of Vancouver; and 

2. The exchange of lands between the City of Vancouver and British 
Columbia Hydro and Power Authority requires the closing of Carrall 
Street, South of Keefer Street; 

cont 'd . . . . 
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MOTIONS (cont'd) 

Closure of Carrall Street 
(cont'd) 


THEREFORE BE IT RESOLVED that all that portion of road bounded 
on the west by the easterly limit of Lot 40, Block 17, Old Granville 
Townsite, Plan 6087; bounded on the east by the westerly limit 
of Lots 1 and 2, Block 14, District Lot 196, Plan 184; bounded on 
the north by a line joining the north easterly corner of said Lot 
40 to the north westerly corner of said Lot 2; and bounded on the 
south by the sinuosities of original high water mark; the same 
being the northerly limit of Lot 1, District Lot 2037, amended Plan 
5568, the same as shown outlined red on plan prepared by A. Burhoe, 
B.C.L.S., sworn to on the 5th day of October, 1972, a print of which 
is hereunto annexed, be closed, stopped up and conveyed to the 
abutting owner; and 

BE IT FURTHER RESOLVED that the said closed road be subdivided 
with the adjacent lands. 

- CARRIED UNANIMOUSLY 

4. Closing Lane West of Oak Street from 
12th Avenue to the lane North 
of 12th Avenue 


MOVED by Aid. Rankin, 
SECONDED by Aid. Volrich, 
THAT WHEREAS 

1. The City of Vancouver is the owner of all the streets and 
lanes lying within the limits of the City of Vancouver; 

2. All the lane dedicated by the deposit of Plan 4579, Block 
395, District Lot 526, is surplus to the City's highway require- 
ments ; 

3. The owner of the lands abutting this lane has made application 
to acquire this portion of lane; 

THEREFORE BE IT RESOLVED that all the lane dedicated by the 
deposit of Plan 4579, adjacent to Lots "A" to "D" of Lots 
Eleven (11) to Thirteen (13), Block 395, District Lot 526, 
Plan 4579, be closed, stopped up and conveyed to the owner of 
said Lots "A" to "D", and 

BE IT FURTHER RESOLVED that the said closed lane be consolidated 
with said Lots "A" to "D" to form one , parcel 

- CARRIED UNANIMOUSLY 

5 . Broadway West Area 

The following Notice of Motion was submitted at the meeting 
on February 20, 1973: 

MOVED by Aid. Harcourt, 

THAT, with the understanding the merchants, owners and 
residents in the Broadway West area are studying the long-range 
parking and other development problems of the area with the 
appropriate City Departments; 

BE IT RESOLVED THAT Council request the Technical Planning 
Board not to approve further surface parking areas as conditional 
uses in the residential area adjoining the Broadway frontage 
from Larch Street to Colltngwood Street. 

(referred) 


cont 'd 
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MOTIONS (cont'd) 

Broadway West Area (cont'd ) 

MOVED by Aid. Bowers, in amendment, 

THAT the following words be added to the motion of Alderman 
Harcourt: 

"but request the Board of Administration report 
such requests to Council for information". 

(referred) 


In connection with this matter a letter was received from 
Mr. L.R. Peterson, Barrister for Mr. G. Razis, regarding pro- 
perty at 2968 West Broadway, expressing opposition to any 
further restrictions re parking in the area. 


It was agreed that this whole matter would be deferred to 
the next meeting of Council for further consideration. 


ENQUIRIES AND OTHER MATTERS 


Alderman Volrich - requested a report from the Chief 

Pyramid Sales License Inspector as to the extent to 

which the Pyramid Sales organization 
is licensed to do business in Vancouver 
and whether the company is doing 
business in Vancouver without a license. 
Further, that the License Inspector be 
asked to consult with the Better 
Business Bureau in respect of the 
matter . 


The Mayor directed accordingly. 


Alderman Rankin - 
Progress re False Creek 
Committee 


enquired of progress being made by the 
False Creek Committee and was answered 
by Alderman Hardwick. 


Alderman Hardwick - advised that the joint meeting of the 
Joint Meeting: Standing Civic Development and Community Devel op- 
Committees on Civic ment Standing Committees, scheduled for 
Development and Community Thursday, March 1st at 3:30 p.m., had 
Development been cancelled. 


The Council adjourned at approximately 10:40 P.M. 

**** 

The foregoing are Minutes of the Regular Council meeting dated 
February 27, 1973, adopted on March 6, 1973. 


MAYOR ^ 
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BOARD OF ADMINISTRATION .... (WORKS) . . . . 1 

February 23, 1973 
The following is a report of the Board of Administration :- 

WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 

RECOMMENDATIONS; 

1. Flat Rates for Property Owners' Share of Completed Local 
Improvement Pro j ects . 

"Clause 51B of the Local Improvement Procedure By-Law provides 
that, by resolution. Council may establish a flat rate per foot frontage 
with respect to any two or more projects of a like nature, based on the 
average cost per foot frontage of such projects as estimated by Council. 

The flat rates shown in Schedule 'A' attached are derived 
from the contract costs and the costs of work done by City forces, to- 
gether with an allowance for interest over the period of construction 
and other general charges. These rates for the property owners' share 
of the projects, which were completed during 1972, have been developed 
in accordance with the provisions of the Vancouver Charter and the Local 
Improvement Procedure By-Law. 

RECOMMENDED that the table of flat rates shown in Schedule 'A' 
attached be approved." 

Your Board RECOMMENDS that the above-noted report of the City 
Engineer be adopted. 
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Board of Administration, February 23, 1973 . . . (BUILDING - 1) 

BUILDING AND PLANNING MATTERS 

RECOMMENDATIONS 

1. Street Naming Change - 

Portion of East Boulevard 

Your Board has received the following report from the Street 
Naming Committee: 

"The Street Naming Committee, at its last meeting, considered 
a request from twenty-three (23) owners, out of a total of 
twenty-four (24) , on a section of East Boulevard in the area 
of King Edward Avenue to 32nd Avenue, that this section of 
the street be renamed Maple Crescent. The homeowners advise 
that there is much confusion and inconvenience by trades 
people and friends in locating this section of East Boulevard. 
The owners emphasized this by describing the difficulty of 
locating the street from various directions. 

Your Committee, after studying the location, has agreed with 
the points raised by the residents and RECOMMENDS that the 
portion of East Boulevard and the small portion of Maple 
Street, extending from Hosmer Avenue to Pine Crescent and 
32nd Avenue, be renamed Maple Crescent, and the Corporation 
Counsel be instructed to bring in the necessary amending 
By-law. " 

Your Board RECOMMENDS that the foregoing report of the Street 
Naming Committee be approved. 

(A copy of the communication from the residents together 
with a map of the area is circulated for the information 
of Council.) 


2. 122 9 Hornby Street 

The Director of Permits and Licenses reports as follows: 

"Mr. George M. Riste, 2429 Lonsdale Avenue, North 
Vancouver, who owns the property at 1235 Hornby Street, has 
complained about an automotive repair shop being built at 
1229 Hornby Street. 

The 1200 block Hornby Street is in a CM-1 District in 
which automotive repair shops are permitted. In November 
1972 Jega Designs of 3185 East 8th Avenue obtained a 
development permit to erect an auto repair shop at 1229 
Hornby Street and the building permit was issued on December 
28, 1972. 

In the normal review in processing the plans prior to 
the issuance of both permits, it was found that all bylaw 
requirements were complied with, including the requirements 
of the Air Pollution Control Office of the Greater Vancouver 
Regional District. 

In view of the above information, there is no further 
action which can be taken at this time." 

Your Board RECOMMENDS that the foregoing report of the Director of 
Permits and Licenses be received, and a copy forwarded to Mr. Riste. 

(A copy of Mr. Riste 's letter dated January 26, 1973, is 
circulated for the information of Council.) 


Board of Administration, February 23, 1973 .... (BUILDING - 2) 
INFORMATION 

3. Development Permit Application 
8550 Victoria Drive 
Shipyard for Rivtow Straits Ltd. 

The Director of Planning and Civic Development reports as follows: 

"On January 2 3rd Council RESOLVED 

(a) THAT the Director of Planning be instructed to work out 
the best possible development plan with Rivtow Straits Ltd., 
such a plan to include relocation of the propeller shop and 
adequate parking and landscaping; also that no development 
permit be issued until such time as a plan is agreed upon by 
Council and the residents have been notified; 

(b) THAT the Board of Administration be instructed to report 
back, suggesting measures to improve the separation between 
industrial uses and uses ixi the residential pocket bounded by 
Southeast Marine Drive, Argyle Street, Duff Street and Kent 
Avenue North; 

(c) THAT a report be submitted to Council on the whole matter 
within 30 days. 

The Department of Planning & Civic Development met with Rivtow 
on January 26th to discuss revised plans for the Rivtow site. 
Matters that were discussed included parking, r.creening and 
landscaping, relocation of propeller shop, conr>truction of bulk- 
head and the moving of the sliipbuilding operation closer to the 
river. Mr. N.R. Cosulich, Vice President-Operations, undertook 
to prepare plans and submit additional information to City Council 
through the Planning Department. Some of this material was 
received on February 19th and the remaining information will be 
received this week. 

Time will be required to analyse the proposals and prepare a 
report. This will be done as soon as possible." 


Your Board submits the foregoing report of the Director of Planning 
and Civic Development for the INFORMATION of Council. 
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Board of Administration, February 23, 1973 (FIRE - 1) 


FIRE AND TRAFFIC MATTERS 


RECOMMENDATION ; 

1 . Fireball Modification 

The Fire Chief reports as follows: 

•*0n November 2, 1971, Council authorized the Fire 
Chief to purchase a 125 foot Aerial Platform Truck. 

When this truck was ordered, no other similar unit 
was available for comparison and no exact dimensions 
of the truck were available. The truck is now nearing 
completion and will be ready for delivery next month. 

With the truck now completely assembled and final 
dimensions known, one firehall apparatus door will 
have to be modified to give six inches higher 
clearance to accommodate this large piece of 
apparatus. Costs of the modification are estimated 
to be $k,200 by the Assistant Director of Construction 
and Maintenance. 

The Fire Chief recommends approval be given to modify 
one apparatus door at a cost of $4,200 in advance of 
the 1973 budget in order that the modification will be 
completed by the time of delivery." 

Your Board RECOMMENDS the report of the Fire Chief be 
adopted . 



Board of Administration, February 23, 19 73 (FINANCE - 1) 

FINANCE MATTERS 


RECOMMENDATIONS 

1 . Park Board - Allocation of Capital Funds 

The Director of Finance reports as follows: 

"I. The Park Board approved the allocation of $13,859 of Park 
Development Capital funds to cover the costs of architect consulting 
fees and certain repair work on the Jericho Officer's Mess building. 
It was the intent of the Park Board to utilize this building for the 
West Point Grey Community Centre Program instead of renting space in 
schools. However, the architect's estimates of the cost of 
renovating this building were considered to be too high and the 
project was deferred for further study. 


Council is requested to approve an allocation of $13,859 frbm 
Park Development Capital Funds to cover these costs. 

II. On July 28, 1970 Council approved a recommendation of the 
Director of Social Planning that $50,000 of the Community Service 
Centre Capital Funds be allotted as the City's share of the cost of 
community facilities, including basic furnishings, to be constructed 

1 within a new elementary school in the South-East Sector. 

An amount of $65,000 was included by the Park Board in their 1972 
Community Services Capital Budget for these facilities. On the basis 
of the Park Board 'approval' of $65,000 for the City's share of 
facilities, the School Board proceeded with the project and awarded 
the contract. Council however, deferred consideration of this item 
pending receipt of the major study by the Park Board of their total 
Community Services functions. 

Council is requested to approve an allocation of $65,000 from 
Community Services Centre Capital Funds to cover the cost of the 
community facilities in the school. 

III. The Director of Finance brings to Council's attention the 
fact that costs have been incurred on the Jericho building ($13,859) 
and commitments made to the School Board in excess of the funds 
originally authorized, without Council approval. It is suggested that 
the Park Board be reminded that, in accordance with Capital Budget 
procedures approved by City Council in 1966, all capital projects 
(except for minor projects under $5,000) must be approved by Council 

: prior to the commitment or expenditure of funds on the projects. 

The Director of Finance recommends that: 

(a) an allocation of $13,859 from Park Development Capital Funds be 
approved to cover the costs incurred on the Jericho Officer's 
Mess building. 

(b) an allocation of $65,000 from Community Services Centre Capital 
Funds be approved to cover the cost of community facilities, 
including furniture and equipment, in the new elementary school 
in the South-East Sector. 

(c) the Park Board be reminded that all capital projects (except for 
minor projects under $5,000) must be approved by Council prior 

to the commitment or expenditure of funds on the projects . " 

Your Board concurs with the RECOMMENDATIONS of the Director of 
Finance . 
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Board of Administration, February 23, 1973 (FINANCE - 2) 


2 . Extension of City's Liability Insurance Coverage for One Year 


The Director of Finance reports as follows: 

"The previous Council adopted a report of the Director of Finance 
recommending a review In depth of the City's liability Insurance requirements. 
In adopting the report Council established a committee of officials and 
approved the appointment of a consultant to assist the committee In Its 
review. 

A great deal of the work has been done. However, the review Is at 
the stage where the Law Department must spend considerable time In resolving 
a number of legal questions, and In drafting a proposed coverage that brokers 
may consider. Nothing has been done on the review for the past year because 
of the work load In the Law Department. However, the Law Department Is of 
the opinion that they will be able to proceed with their work this year. 

The existing liability Insurance policy expires April 1, 1973 and 
the present underwriters are prepared to extend the policy for a twelve 
month period from April I, 1973 to April 1, 1974, subject to a 10^ Increase 
In the premium. 

I recommen d that the General Accident Insurance Company be requested 
to extend the existing policy for 12 months from April 1, 1973 to April 1, 197'* 
for a premium of $17,575." 

Your Board RECOMMENDS that the above recommendation of the Director 
of Finance be approved. 


3. Greater Vancouver Regional District (GVRD) Information Brochure - 
1973 Tax Bills 


The Director of Finance reports as follows: 

"On February 13th, Council considered a recommendation of the 
Director of Finance that the GVRD pamphlet be included with the City 
of Vancouver 19 73 Tax Bills and took the following action: 

'THAT the clause be deferred for the time being, and in the 
meantime the Board of Administration be requested to discuss 
further with Bud Elsie Limited, the information brochure 
proposed, particularly in respect to the possibility of 
providing information on both the City of Vancouver and the 
Regional District in one pamphlet, for inclusion in the 1973 
tax bill distribution.' 

It would appear that the other members of the Regional District 
are not prepared to have the GVRD pamphlet changed to accommodate 
information on Vancouver, even though this would only apply to the 
pamphlets to be mailed with the Vancouver tax bills. The preliminary 
indication is that the other members would just back off entirely 
from the GVRD pamphlet. The time required to develop the Vancouver 
portion would also appear to create too much of a delay in the printing 
schedule of the GVRD pamphlet. 

For approximately the last five years, I have been responsible 
for preparing the City pamphlet for inclusion with the tax bills. I 
nave not felt that it was either effective, or particularly well 
done. It is a time consuming process and this year I do not feel 
I can afford the time. 

Council may wish to appoint some other official to prepare a 
Vancouver pamphlet (there is sufficient time) , or may wish to 

consider having an outsider do it (e.g. Bud Elsie Limited), but I 
vould recommend that for 1973 the City use the GVRD pamphlet. This 

vould allow Council sufficient time prior to the 19 74 tax bills to 

consider pamphlets, newsletters, etc., and how to reach the 50% of 
citizens (tenants) not reached by tax bills." 

Your Board RECOMMENDS that the above recommendation of the 
Director of Finance be approved. 


Board of Administration, February 23, 1973 (PERSONNEL - 1) 

PERSONNEL MATTERS 


RECOMMENDATIONS 

1. Re-Organization - License Inspection Branch, 

Permits & Licenses Department 

Your Board has received the following report from the Administrative 
Analyst: 

"The Director of Permits & Licenses has drawn to the attention of 
the Board of Administration that the present Chief License Inspector 
& Business Tax Collector reaches maximum retirement age in May 1974, 
and the Acting Chief License Inspector position has been filled on 
a temporary basis for several months. 

At the request of the Board of Administration, the problem of satis- 
factorily maintaining the level of service has been carefully reviewed 
with the Director of Permits & Licenses Department. 

It is now recommended that: 

(i) Effective upon retirement of the incumbent, the position 
of Chief License Inspector & Business Tax Collector be 
abolished and at that time the title be transferred to 
the Department Head. 

(ii) The position of Assistant Chief License Inspector be 
abolished, effective upon appointment of an employee to 
a new position of City Licensing Officer (as outlined 
below) . 

As the Chief License Inspector has approximately 15 month's 
service before retirement, this will provide sufficient time 
to effect a proper continuity of administration and general 
supervision. 

1. FUTURE METHOD OF OPERATION - 'CITY LICENSING OFFICER' POSITION 

There will be a continuing need for a senior position of 'City 
Licensing Officer' in the Department, in addition to the position 
of Department Head. 

It is further recommended that the incumbent of the position 
report directly to the Department Head and advise the Department 
Head from time to time on changes considered necessary in the 
Licensing By-law. 

The incumbent will be required to: 

(i) Have a complete understanding of the Licensing By-law 
and the City policies and procedures in connection 
therewith . 

(ii) Personally examine applicants for licenses of certain 
types of businesses; to undertake personally a continuous 
review of businesses and recommend action for suspension 
of licenses to the Department Head. 

(iii) Give advice and answer enquiries received in the office 
and to instruct the clerical licensing group on particular 
licensing problems which arise from day to day. 

(iv) Determine the policies and methods to be followed by 
the License Inspectors in the discharge of their 
various functions. 


Cont'd 
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Board of Administration, February 23, 1973 (PERSONNEL - 2) 

CLAUSE NO. 1 (continued) 

It is recommended that this position be established effective 
upon adoption of this report. The person appointed to be assigned 
to work with the Chief License Inspector until his retirement and 
thereby gain experience of the work through the association. 

Effective upon adoption of this report, the License Inspectors to 
be transferred to the "Generalist Branch of the Division of 
Inspection and Enforcement" . 

The position of License Inspector Trainee (Pay Grade 18 - $685-$822) 
has been vacant since November 15, 1972, and it is recommended that 
the position be abolished. 

2. SUMMARY 

It is recommended that: 

(i) The present position of Chief License Inspector & Business 
Tax Collector be abolished effective upon retirement of the 
present incumbent in May 1974, and the title be transferred 
to the Department Head. 

(ii) The position of 'Assistant Chief License Inspector' be 
abolished effective upon appointment of an employee to 
the position of 'City Licensing Officer'. 

(iii) A 'City Licensing Officer' position be established effective 
upon adoption of this report, to undertake the duties indi- 
cated above. 

(iv) The class specification and pay grade for the position of 
'City Licensing Officer' to be approved by the Board of 
Administration in accordance with City Council Resolution 
of July 22, 1969. 

(v) Effective upon adoption of this report, the License Inspec- 
tors be transferred to the "Generalist Branch of the Division 
of Inspection and Enforcement." 

(vi) Effective upon adoption of this report, the position of 
'License Inspector Trainee' (Pay Grade 18 - $685-$822) be 
abolished. 

This report has been discussed with the Business Manager of the 
Municipal & Regional Employees' Union and he is in agreement herewith. 

YOUR BOARD RECOMMENDS adoption of this report. 


2. Leave of Absence with Pay 

The Medical Health Officer reports as follows concerning leave 
of absence with pay for two Health Department Personnel: 

"The Canadian Public Health Association is holding its Annual 
Conference Meeting in Montreal, April 24-27,1973. Two members of 
the Health Department hold executive positions on the B.C. Branch 
of the C.P.H.A. namely: 

Dr. U. Nelson, Public Health Educator - President 
Miss M. Raper, Public Health Nurse II - Secretary 
and as such are members on the Working Committees of the national 
body. In addition to serving on these committees Dr. U. Nelson 
will be presenting a scientific paper. 

The B.C. Branch of the C.P.H.A. have agreed to pay all expenses 
of Dr. Nelson and Miss Raper; therefore, this request is for 5 days 
leave of absence with pay only, in order that they may attend this 
conference . 


Cont'd 
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Board of Administration, 
CLAUSE NO. 2 (continued) 


February 23, 1973 


(PERSONNEL 


As there are many items on the various agenda which are of 
vital concern to the Health Department, it is recommended that 
Dr. Nelson and Miss Raper be granted the 5 days leave of absence 
with pay. " 

Your Board RECOMMENDS that the foregoing recommendation of 
the Medical Health Officer for 5 days leave of absence with pay 
for Dr. U. Nelson and P.H.N. II, Miss M. Raper be approved. 
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BOARD OF ADMINISTRATION, February 23, 1973 (PROPERTIES - 1) 


RECOMMENDATION 


1 . REVISED LEASE - NEW FIRE BOAT & MOORAGE LOCATION - 
Request to Rescind Amended Motion of Council, 
Dated January 3rd, 197 3 


The Supervisor of Property and Insurance reports as follows » 

•'On November 26, 1970, Council approved a Recoraraendation of the Fire 
Chief that a new moorage site West of Great Northern Dock be rented from 
the National Harbours Board for $1,7U5.75 per annum. Subsequent to 
execution of lease documents, submissions were made to the National Harbours 
Board by a special coimnittee re fire defences, to obtain a financial contribution 
or grant towards the operation of the City of Vancouver Fire Boat. 

The National Harbours Board, having considered the Committee's request, 
provided the City with a revised lease for execution as follows i- 

' A six-year period conmencing September 1st, 1972 and terminating 
August 31st, 1978, with ri^ts of renewal for two further terras 
of three years each. Rental for the period September 1st, 1972 

to August 31st, 1975 $100.00 per annum. For the period 

September 1st, 1975 - August 31st, 1978, at such revised rate 
as nay be determined by the Board. ' 

On January 3, 1973, City Council adopted the report after an amendment to 
require that the nominal rental be for the period September 1st, 1972 to 
August 31st, 1978. Pursuant to Council's Resolution, the matter was submitted 
to The National Harbours Board for their attention and consideration. 

By letter dated January 30th, 1973, the National Harbours Board have advised 
that, after reviewing the circumstances surrounding the issuance of the 
subject lease, the City should now execute the documents as drafted. 

In as much as the City my request continuance of the nominal rental at a 
later date, the National Harbours Board's request would seam reasonable,' 

It is RBC(»1MENDED that the motion of January 3, 1973 (that the clause be 
adopted, after amendment to require that the nominal rental be for the 
peilod September 1st, 1972 to August 31st, 1978) , be rescinded,^ '' and that 
the previous lease be cancelled, and that the revised lease 55©-l631 (2) 
dated September 1st, 1972 be accepted and that the documents be executed by 
the Mayor and City Clerk." 

Your Board Recommends that the foregoing RBCQMMENDATICW of the Supervisor of 
Property and Insurance be adopted. 

* NOTE: Rescinding requires 2/3 of members present to vote in alTirmative. 

2. ACQUISITION FOR BRITANNIA COMMUNITY SERVICES 
CENTRE SITE - 1 637 Parker Street 

The Supervisor of Property & Insurance reports as follows 

"1637 Parker Street, legally described as Lot 19, Block 23, 
D.L. 264A, is required for the Britannia Community Services 
Centre. This project is to be developed as an Urban Renewal 
Scheme under Section 24 of the National Housing Act. 

These premises comprise a one storey freane dwelling with a 
floor area of approximately 820 sq. ft., erected in 1907 on a 
site 33' X 122', zoned RM-3. This dwelling contains 5 rooms, 
5 plumbing fixtures, patent shingle roof and stucco exterior, 
full concrete basement and is heated by a gas-fired hot air 
furnace. This dwelling is in good condition for age and type. 


BOARD OF ADMINISTRATION, February 23, 1973 


(PROPERTIES - 2) 


Clause 2 Continued... 

Following negotiations, the ovmer has agreed to sell for the 
sum of $20,550.00 as of February 28th, 1973, subject to the 
owner retaining rent-free possession to March 31st, 1973. 
This price represents a fair and reasonable value for the 
property and has been approved by Centrail Mortgage & Housing 
Corporation. It is proposed to demolish the dwelling when 
vacant. 

RECOMMENDED that the Supervisor of Property & Insurance be 
authorized to acquire this property for the sum of $20,550.00 
on the foregoing basis, chargeable to Code #5830/427." 

Your Board 

RECC»1MENDS the foregoing recommendation of the Supervisor of 
Property asid Insurance be adopted. 

3. ACQUISITION FOR BRITANNIA COMMUNITY SERVICES 
CENTRE SITE - 101 6 McLean Drive 

The Supervisor of Property and Insurance reports as follows 


"Lot 14, Block 26, D.L. 264A, known as 1016 McLean Drive, is 
required by the City for the Britannia Community Services 
Centre, which is to be developed as an Urban Renewal Scheme 
under Section 24 of the National Housing Act. 

These premises comprise a 1 3/4 storey and basement frame 
dwelling with a main floor area of approximately 733 sq. ft., 
erected in 1910 on a site 33« x 93.5', zoned RM-3. This 
dwelling contains 6 rooms, 4 plumbing fixtures, has a patent 
shingle roof, siding exterior, full concrete basement, and 
is heated by a gas-fired hot air furnace. The condition of 
the dwelling is average for age and type. 

Following negotiations, the owners have agreed to sell for 
the sum of $21,700.00 as of February 15th, 1973, subject to 
the owners retaining rent-free possession to April 30th, 
1973. 

This price represents a fair and reasonable value for this 
property and has been approved by Central Mortgage & Hous- 
ing Corporation. It is proposed to demolish this dwelling 
when vacant. 

RECOMMENDED that the Supervisor of Property & Insurance be 
authorized to acquire this property for the sum of $21,700.00 
on the foregoing basis, chargeable to Code #5830/427." 

Your Board 


RECOIMENDS the foregoing recommendation of the Supervisor of 
Property & Insurance be adopted. 
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SUPPLEMENTARY 

IboARD of administration, February 23, 1973 (PROPERTIES - 3) 

i 

CONSIDERATION & RECOMMENDATION 

4. Lot 23, Block 20, D.L. 181/196 
North Side of Union Street, 
Between Main & Gore Streets 

The Supervisor of Property and Insurance reports as follows ;- 

" City-ovmed Lot 23, Block 20, D.L. l8lA96, situated on the North side 
of Union Street between Main and Gore Streets, is leased through assignment 
to Peter Chow & Chow Produce for fifteen years, expiring April 30, 1976, at 
a rental of $60.00 per month plus taxes. The site is used for parking, and 
loading and unloading of goods to the lessees ' operation on their adjoining 
Lots 21 and 22 to the East. 

This isolated lot is zoned CM-1, Commercial, has a frontage of 25 feet, a 
depth of 122 feet, and is improved with blacktop and a loading ramp. 

The lot -ms withheld from sale pending a decision as to its use in connection 
with the Georgia Viaduct Ramp. However, the Director of Planning has now 
released it for sale subject to consolidation with adjoining Lots 21 and 22. 

The owner of Lots 21 and 22 contacted this office with respect to M\e sale of 
the City's lot, and has agreed to purchase Lot 23 for $1?, 250. 00 cash, subject 
to the follow3.ng conditions :- 

(1) City to consolidate Lots 21, 22, & 23 into one parcel; 

(2) Date of sale to be March 1st, 1973 J 

(3) Purchaser to pay proportionate part of 1973 taxes as if 
levied, registration fees, and $150.00 toi*ards cost of 
plans and documentation; 

(I4.) Purchaser to provide registrable extensions of tvo 
mortgages and one agreement registered against Lots 
21 and 22. 

The foregoing offer is considered to be fair and reasonable. 

Lot 23 is required for expansion of the existing operation on Lots 21 and 22, 
and in our judgment, its sale would not conflict vdth the Land Banking concept. 

CONSIDERATION ; 

The direr t sale of Lot 23, Block 20, D.L. 181/196 is submitted to 
Council for Consideration. 

RECOMMENDATION ; 

If Council is in favour of the direct sale, then it is RECOMMENDED that 
Lot 23, Block 20, District Lots I8I and 196 be sold to the oveiers of abutting 
Lots 21 and 22, for the sum of $15,250.00, subject to conditions (l) to (U) 
j above, and that the Mayor and the City Cleiic, or their deputies, be 

authorized to sign the necessary plan of subdivision on behalf of the City." 

'\ Your Board 

I 

Submits the foregoing report of the Supervisor of Propert;' (.1 Insurance to Council 
for CONSIDERATTON and RECOMMENDATION. 


RECOMMENDATION 

5. EXPROPRIATION FOR SENIOR CITIZENS' HOUSING 
PROJECT KITSILANO - 198? West 7th Avenue 

! 
i 

I The Supervisor of Property & Insurance reports as follows; 

"On December 19, 1972 City Council, "In Camera", Instructed the Supervisor 
of Property & Insurance to negotiate for the purchase of two sites for 
public housing for senior citizens In the Kltsllano area. The above property 
legally-described as Lot 19, Block 286, D.L. $26, Is required for this project 
as part of a 150' site at the N.E. Comer of 7th Avenue and Maple St. 
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Clause 5 Continued 

These premises comprise a 2^ storey frame dwelling, with a main floor area 
of 1,023 sq.ft. and full concrete basement, erected in 1906 on a site 
50' X 111.95', zoned R.M.-3. This house contains 10 rooms occupied by the 
owner, has 8 pliunbing fixtures, a patent shingle roof, asbestos shingles 
on exterior walls, a concrete foundation and is heated by a coal and wood 
furnace. 

The owner of this property was notified of the City's intentions by letter 
dated January 2, 1973. When interviewed on January 9, 1973 he informed this 
office that he had signed an exclusive listing on January 2, 1973, expiring 
March 31, 1973 » with Vanguard Realty Co, to sell the property. Subsequently 
this office was informed by an agent for Vanguard Realty that despite the 
City's letter of January 2, 1973 a sale had been arranged with Block Bros. 
Realty Ltd. for the purpose of erecting an apartment building on this site. 
It should be noted that the City has already ptirchased the comer 50' lot 
for this project and the most Easterly 50' lot which is the subject of a 
concurrent report. 

Because of the above sittiation and because this is the only property not acquired 
by the City for the Senior Citizens' Housing Project Kitsilano, the City 
Solicitor has been consulted. He considers it advisable to proceed with 
expropriation immediately. This action will not preclude continuation of 
negotiations by both the Property & Insurance Office and the Law Department, 
towards a final settlement. 

RECOMMENDED: 

(a) That since the City has failed to come to an agreement with the owners, 
the Corporation Counsel be authorized to expropriate the above property 
in accordance with the resolution for that purpose submitted under 
"Motions". 

(b) That Mr. R. S. Thorpe be appointed as the City's nominee to the Board 
of Arbitration to be constituted to determine the amount payable to 
the owner by reason of said expropriation." 

6. SENIOR CITIZENS' HOUSING PROJECT 
KITSILANO - 1973 West 7th Avenue 

The Supervisor of Property and Insurance reports as follows :- 

"On December 19th, 1972, City Council, "In Caanera" instructed 
the Supervisor of Property and Insurance to negotiate for the 
purchase of two sites for public housing for senior citizens 
in the Kitsilano area. The above property, legally described 
as Lot 18, Block 286, D.L. 526 is required for this project 
as part of a 150' site at the N/E corner of 7th Avenue and 
Maple Street. 

These premises comprise a 2 1/3 storey frame dwelling, with 
a main floor area of 798 sq. ft. and full concrete basement, 
erected in 1906 on a site 50' x 111.95', zoned RM-3. The 
dwelling contains 10 rooms, divided into two rental units, 
both occupied by tenants, has 8 plumbing fixtures, a patent 
shingle roof, duroid shingle exterior, a concrete foundation 
and is heated by a gas-fired hot air furnace. Condition of 
these premises is average for age and type. It is proposed 
to demolish this house when vacaoit. 

Following negotiations with the owner, he has aqrecd to 
sell for the sum of $48,500.00 as of March 15th, l'-^7J, 
subject to retaining rent-free possession until April 3c)th, 
1973. 

The foregoing represents a fair and reasonable price for 
this property. This transaction has been reviewed by Central 
Mortgage & Housing Corporation and the details thereof entered 
in their records. 

RECOMMENDED that the Supervisor of Property and Insurance be 
authorized to acquire this property for the sum of $48,500.00 
on the foregoing basis, chargeable to Code #565/1010." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of 
PTr>r>ortv And In?^urancp be adopted. 


Department Report, February 23, 1973 

BUILDING AND PLANNING IIATTERS 

RECOMIffiNDATIONS 

1 . Vancouver International Airport 
The Director of Planning and Civic Development reports as follows: 

"In the past weeks there has been a good deal of public controversy, brought 
on by the Ministry of Transport expropriation hearings to acquire land for 
a second runway at Vancouver International Airport. 

In conjunction with this hearing, City Council resolved, on January 16, 
1973 that: 

'Alderman Harcourt be requested to appear before the 
hearing on the matter and ask that plans to build the new 
runway be postponed until 

(a) an environmental study has been done and made 
available to the City of Vancouver and the public, 
and 

(b) the City of Vancouver has had an opportunity to 
study the report and participate constructively 
in the protection of the environmental quality of 
South Vancouver. ' 

Attached is a memorandum from this department, addressed to 
Alderman Harcourt, apprising him of the concern of the Planning Department 
about the status of the airport and indicating the need to identify the public 
interest and the responsible role public bodies should adopt. At the request 
of Alderman Harcourt this memorandum was read to the Hearing Officer 
by a member of the department. 

The proceedings have generated great concern among citizens of 
the City, especially those living in Marpole and the South Slopes, revolving 
around noise generation and its possible effect on property values. The 
Ministry of Transport has recently provided the public and the City with 
additional information about proposed airport developmert, operating procedures 
and noise generation. 

In order to keep the subject of the airport in context it is recommended 
that Council: 

(a) indicate its concern and support for the development and 
maintenance of a first class International Airport to serve 
the Vancouver area; 

(b) insist that any environmental study include comparisons 
of environmental impact on alternate sites as compared to 
the present site and relate the studies to economic impact 
as well; 

(c) advocate that local government be included in the development 
of operational procedures on the airport that are favourable 
to the peaceful living of residents in areas adjacent to the 
airport; 

(d) forward copies of their action to the Minister of Transport 
and the Minister of the Environment in Ottawa and to the 
Greater Vancouver Regional District Board." 
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Department Report, February 23, 1973 (BUILDING - 2) 

2. Reappointments to Board of 

Examiners for Master Plumbers 

The Director of Permits and Licenses reports as follows: 

" Section 1.5 of the Plumbing By-law contains regulations with respect to 
examination of plumbers for Master Pltuaber certificates. The following 
Board is established for this purpose: 

City Building Inspector 
Plumbing Inspector Supervisor 
One Plimbing Inspector 
Two Master Plumbers 

the Master Plumbers being appointed for three year terms. 

Two Master Plumbers aind one alternate, nominated by the Canadian Pliimbing 
and Mechanical Contractors Association were app>ointed by Council on 
September 8th, 1970 for a three year term for the period November 8th, 
1969 to November 8th, 1972, their names being: 

Mr. G.D. Anderson 
Mr. C. Doyle 

Mr. D* Whiting, as alternate 

The Canadian Plumbing and Mechanical Contractors Association are nominating 
these men for a further tenn of three yeaurs and they advise the men aore 
willing to act. 

I recommend that Council maJce these appointments for the period from November 
8th, 1972 to November 8th, 1975. " 


3. Development Permit Application 
No. 61166 - 1926 East Broadway 

The Director of Planning and Civic Development reports as follows: 

"Shell Oil Canada Ltd. have filed Development Permit 
Application No. 61166 to construct a 24' x 44' canopy over the 
pump islands on the existing gasoline service station site at 
the south east corner of East Broadway and Victoria Drive. The 
site is located in a C-1 Commercial District. 

The gasoline service station policy as adopted by City 
Council in October, 1968 permits additions to the existing gasoline 
service station at this location. 

The City Council on July 22, 1969 approved a development permit 
for the modernization of the existing gasoline service station at 
this location. 

The Technical Planning Board and the Vancouver City 
Planning Commission recommend that Development Permit Application 
No. 61166 be approved in accordance with the submitted application, 
such plans and information forming a part thereof, thereby permitting 
the construction of a 24' x 44' canopy over the pump islands on the 
existing gasoline service station, subject to the following conditions: 

(a) Prior to the issuance of the Development Permit, revised 
drawings are to be first submitted to the satisfaction of 
the Director of Planning and Civic Development clearly 
indicating all signing, existing and proposed on this site 
with such signing being in accordance with the provisions 
of Section 11(10) of the Zoning and Development Ry-law. 

(b) The open area of the site including parking and landscaped 
areas are to be maintained at all times in accordance with 
the drawings and conditions approved with Development Permit 
No. 48791." 

(c) The development, including the use of all open portions of 
the site, is to be carried out and maintained at all times 
in accordance with the approved drawings and Section 11(10) 
of the Zoning and Development By-law. 

RECOMMENDED that Development Permit Application No. 61166 be approved 
in accordance with the recommendations of the Technical Planning Board 
and the Vancouver City Planning Commission." 
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Department Report, February 23, 1973 


(FINANCE - 1) 


FINANCE MATTERS 


RECOMMENDATION 


1. 


Fairview Information Centre Grant 


The Director of Social Planning reports as follows: 

"I have reviewed the need for an Information Centre in Fairview, 
and particularly in view of the False Creek and Fairview Slopes 
Development proposals, an Information Centre in this area is 
desirable. However, it should be established to work in close 
liaison with the False Creek Planning Team as well as the Social 
Planning Department. The attached request indicates a responsible 
approach on the part of the sponsor and their operating criteria 
fall within City Guidelines covering operation of Information Centres. 

The Director of Social Planning recommends to Council that an 
interim grant of $315.00 be approved to help this Centre get started 
prior to 1973 budget approval. The total request for 1973 for the 
Fairview Information Centre is $2,000. If the $315.00 is approved, 
it will be deducted from any amount approved by Council when dealing 
with all City Information Centre budgets. 

The Director of Social Planning RECOMMENDS approval of 
$315.00 for the new Fairview Information Centre prior to the 1973 
budget approval, subject to the conditions that the operators of 
this Centre are prepared to work out an information program in 
co-operation with the Director of Social Planning covering the 
False Creek and Fairview Slopes development plans and that the 
amount approved now is deducted from any annual budget for 197 3 
that may be subsequently approved by Council." 
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REPORT TO COUNCIL 

STANDING COMMITTEE ON FINANCE & ADMINISTRATION 
FEBRUARY 15, 197 3 

A meeting of the Standing Committee of Council on Finance and 
Administration was held in the No. 1 Committee Room, Third Floor, 
City Hall, on Thursday, February 15, 1973 at 1:30 p.m. 

PRESENT ; Alderman Bowers (Chairman) 

Aldermen Gibson, Harcourt and Volrich 

CLERK TO 
THE COMMITTEE ; R. Henry 

PART II 


INFORMATION 

1. Untidy Properties 

The officials present were asked what legal action could be taken 
to have some property owners clean up untidy properties. The 
Corporation Counsel advised that there were provisions in the Charter 
under Section 324A, whereby the Council could by resolution or by 
by-law, declare any matter on private or public lands or on streets 
or roads, a nuisance or danger to the public and therefore, could 
order the structure to be removed, pulled down, or filled up, whatever 
the case may be. The Committee was also reminded that there were 
other by-laws, such as the Health By-law and Fire By-law, which gave 
Council certain powers in this regard. 

It was advised by a member of the Committee that the cities of 
Regina and Halifax had looked at this problem and were apparently 
dealing with them in an effective manner. 

RESOLVED that the Corporation Counsel be directed to report to 
the Committee methods of tightening up regulations whereby the 
Council could deal with untidy properties more effectively. 


2 . Procedure By-law - Proposed Revision 

City Council on January 9, 1973 directed that this Committee 
consider and report on changes to the Procedure By-law. In this 
regard, the Committee noted a report from the City Clerk listing 
a number of suggestions some of which had been proposed by the 
Chairman. 

Due to the lack of time, the Committee decided that it would 
make a superficial review of the suggestions and consider the matter 
in more detail at the next meeting. 


The Committee adjourned at approximately 3; 10 p.m. 


******* 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY DEVELOPMENT 


February 15, 1973 


A meeting of the Standing Committee of Council on 
Community Development was held in the #2 Committee Room, City 
Hall on Thursday, February 15, 1973, at approximately 3:30 p.m. 

PRESENT ! Alderman Volrich (Chairman) 

Aldermen Harcourt, Marzari and 
Rankin 

CLERK: M. James 


PART I 

The following recommendations of the Committee are 
submitted to Council. 

RE COMMENDAT I ONS 

1 . 715 West Broadway; Beer Parlour License 

At the February 8, 1973 meeting of the Committee it was 
resolved that the Chairman's memorandum re the above topic, 
dated February 6, 1973, be sent to various groups representing 
residents, owners and tenants of the Fairview Slopes and they 
be invited to appear at this meeting of the Committee. 

Present at this meeting was Mr. J. Balshine, representing 
Century 21 Investments, the developer of the hotel at 715 West 
Broadway, and the applicant for the beer parlour license. 
Mr. Balshine read and submitted to the Committee a statement, 
dated February 15, 1973. 

Miss Anne Hogan, Vice President of the Fairview Slopes Rate- 
payers and Tenants Association and member of the Fairview Resi- 
dents Association, read and submitted a statement, dated February 
15, 1973. 

The Chairman read to the meeting a letter he had received from 
Mr. C. F. Jacobson, dated February 14, 1973. 

The Chairman noted that his memorandum of February 6, 1973, 
had originally said that the application was for a 225-seat 
parlour , but this was incorrect and should read "a 325-seat 
parlour " . 

Your Committee discussed the aspects raised in the briefs 
with the two representatives who appeared, and it was noted that 
the application for the development permit had proceeded to the 
point where construction had started, and that the Liquor Control 
Board had advised via the Chairman, that "a refusal of license at 
this stage would be difficult". 
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standing Committee on Community Development 

February 15, 1973 2 

Clause No. 1 continued 

After considering the information submitted from the various 
sources, your Committee 

RECOMMENDS that the Vancouver City Council support the recommend- 
ation of the Liquor Control Board, as outlined in the Chairman's 
memorandum of February 6, 1973. 


2. Cabaret Liquor License: SW Thurlow & Alberni Streets 
(Mr. D. Baceda) 

At the last meeting of the Committee, the Committee recommended 
to Council the adoption of the procedures detailed in the Chairman's 
memorandum of February 6, 1973, re Beer Parlour and Liquor Licensing 
in the City. At that same meeting the Committee was advised that 
the Liquor Control Board had referred to it an application for a 
Cabaret License to be located in a new building on the SW corner 
of Alberni and Thurlow Streets. The applicant was Mr. D. Baceda. 

Present at this meeting, at the invitation of the Committee, 
were Mr. Baceda and his solicitor. 

The applicant advised that he had been approached by the owner 
of the property re the possibility of the applicant's leasing the 
basement portion of the proposed building for development into a 
multiple style cabaret and dining area. 

The applicant advised that he had been the operator of "Oil 
Can Harry's" immediately across the street from the subject property. 
The applicant and his solicitor advised that they were seeking at 
the present time "assessment in principle" from the City of Vancouver 
and the Liquor Control Board. 

The applicant and his solicitor further advised that they felt 
that this location would be better than any other location, and 
had been investigating other locations for a 3-months ' period. 
The applicant advised that leasing arrangements between the building 
developer and himself had been settled, but had not been signed. 

A memorandum of the Zoning Planner, dated February 13, 19 73, 
re the current situation of the development permit for the subject 
property was submitted to the Committee . The memorandum noted that 
an application had been filed for a 3-storey building, containing 
retail uses in the basement and on a portion of the main and second 
floors. The balance of the building was to be developed as a parking 
garage . 

The memorandum noted: "There is no indication whatsoever for the 
provision of a cabaret within the building". 

The memorandum also advised that the applicant had by telephone 
advised he had no intention of providing a cabaret in the structure 

The Committee discussed generally the Terms of Reference relating 
to liquor vending licenses and noted that there was need to consider 
citizens' concerns, types of notices and the relationship of specific 


Cont 'd 


419 


standing Committee on Community Development 

February 15, 1973 3 

Clause No. 2 continued 

licensed areas to the City's plans for various areas of the City. 

The Committee noted that the Technical Planning Board, which 
has discretionary power in this area, did not have before it a formal 
application . 

It was suggested that the Committee and the Director of Planning 
discuss the administrative procedures and policy, needed to handle 
liquor licensed areas when brought to the attention of the City by 
way of a development permit application. 

The Committee, after further discussion, 

RECOMMENDS that before further consideration be given to a liquor 
license in this area, the applicants be advised that they be prepared 
to submit a very compelling reason why the Vancouver City Council 
should recommend to the Liquor Control Board another cabaret in this 
area of the City. 

PART II 

The following is submitted to Council for information. 

3 . Unfinished Business 

The Committee determined that the following items: 

(a) Broadway Beautif ication 

(b) Budget Request 

(c) Kitsilano Senior Citizens Housing situation 
be considered at a future meeting. 

4 . Pacific National Exhibition; Minor Hockey 

The Chairman referred to the action of Council at its meeting 
of February 13, 1973, re the matter of the Pacific National Exhi- 
bition Minor Hockey League and the use of the Forum by the upcoming 
Boat Show. 

The Chairman advised that he had contacted representatives of 
the P.N.E. and the Minor Hockey League to arrange a meeting on this 
matter and that arrangements had been made for this meeting to take 
place at City Hall at 3:30 p.m. on Friday, February 16, 1973. 

RESOLVED that the above report of the Chairman be received for 
information . 

5 . Government Reform; Time Table of Proposed Public Hearings 

The Chairman submitted a proposed schedule of meetings and the 
Committee 

RESOLVED that the proposed schedule of meetings, as submitted this 
day by the Chairman, be confirmed. 


Cont'd 
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February 15, 1973 4 

Clause No. 5 continued 

The Committee noted that it would request that submissions on 
the matter of Government Reform be in writing and submitted to the 
Committee in advance of their formal presentation at a specific 
meeting . 

The Committee also agreed that a time limit would be imposed 
on speakers at the meetings. 

It was agreed that factual information would be provided and 
placed on public inspection at the various public libraries in the 
City. 


The meeting adjourned at approximately 5:15 p.m. 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON CIVIC DEVELOPMENT 


February 15, 1973 


A meeting of the Standing Committee of Council on Civic 
Development was held in the #1 Committee Room, City Hall on 
Thursday, February 15, 1973 at 3:40 p.m. 


The following is submitted to Council for information: 

INFORMATION 

1 . Downtown Plan 

The Director of Planning, at the request of the Chairman, had 
submitted for reaction and consideration a preliminary draft of Part 
1 of "A Proposal for Downtown Development". Part 1 is, basically, 
in two sections, pages 5-22 Proposed Nine (9) Policy Guidelines 
for the Downtown Core, with detailed statements on each guideline; 
pages 23 - 79 - "Proposed Concept for Development" and "Outline of 
Development Proposals". 

The Assistant Director, Advance Planning 8s Research spoke to 
the report. Mr. Hayward intimated that Part 11 of the Downtown Plan, 
"History and Background" is almost complete, but that finalization 
of Part 111 "Complementary Sections" which will include a section 
on proposed zoning, is contingent upon approval by Council of the 
Proposed Downtown Policy Guidelines. The Committee agreed, in view 
of this comment, to initially consider seriatim the nine Proposed 
Policy Guidelines, which are - 


1. Encourage the development of Downtown Vancouver as the 
executive, cultural and tourist centre of Western Canada, 
the Province of British Columbia and Greater Vancouver 
and its region. 

2. Promote high standards of environment in Downtown to 
ensure that man-made works match the unique natural site. 

3. Reflect people's aspirations in Downtown developments 
and place a strong emphasis on pedestrian needs. 

4. Maintain a wide range of housing accomodation on the 
Downtown Peninsula. 

5. Improve the accessibility for people and goods to 
Downtown, including better public transportation and 
reduced emphasis on private automobiles. 

6. Relate development proposals to overall environmental 
ob,j ectives . 

7. Increase the public presence and public spending 
Downtown . 

8. Enhance the distinctive character of special areas 
within the Downtown Peninsula, e.g., waterfront, 
historic areas. West End. 

9. Recognize the "Development Concept" as a long-range 
structure plan for Downtown, to be amended in accordance 
with changing community goals. 


PRESENT : 


Alderman Hardwick (Chairman) 
Aldermen Bowers, Massey, Pendakur 


CLERK : 


M. Kinsella 
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The Committee questioned Mr. Hayward and the Chief Planner for 
the Downtown Area on the proposed downtown guidelines with particular 
reference to the employment population forecast for the area; where 
in the Region the increased population would locate; and estimated 
Capital costs of implementation of these guidelines. 

The Assistant City Engineer, Traffic and Transportation Division, 
was questioned in detail on Guideline 5. The Committee was 

particularly interested in proposed types of public transit, costs of 
such transit (both system costs and subsidies) as well as forecast 
of number of persons using such systems. The Committee felt that, 
lacking specific details on these questions, it was unable to properly 
assess proposed Downtown Policy Guideline No. 5. 

Following further discussion the Chairman urged each member of 
the Committee to submit in writing to the Director of Planning, any 
pertinent comments or questions arising from discussion. 

The Assistant Director Advance Planning and Research stated the 
Planning Department has received numerous requests for copies of the 
preliminary draft and asked the Committee's direction on release of 
this draft to the public. 

RESOLVED that 

(a) Part 1 - "Discussion of Proposal" of the Preliminary Draft 
Report of "The Proposal for Downtown Development" be further 
identified by heading the report "Draft, Part 1, Dated February 
15, 1973. 

(b) Pages 5 - 22 of the preliminary draft of Part 1 of "A Proposal 
for Downtown Development" dated February 15, 1973 dealing 
specifically with the proposed guidelines be received, and 
referred to the Vancouver City Planning Commission, the Technical 
Planning Board, and the Director of Planning for revision and 
report back for further consideration by this Committee before 
release to the public. 

(c) The City Engineer prepare a summary of the relevant reports on 
public transit in the downtown area for consideration by the 
Committee as early as possible. 

(d) The balance of the report being Pages 23 - 79 inclusive to be 
deferred for consideration by the Committee on March 1, 1973. 

It was agreed that this Revision be submitted to the Committee 
in simple mimeo form and that this same format be used when the 
Report is released for general distribution. 

The officials present indicated that the requested revision of 
pages 5 - 22, as well as the summary on public transportation would 
be available to the Committee for discussion at its March 8 meeting. 

The meeting adjourned at 5:15 p.m. 


(Copies of a preliminary draft of Part 1 of "A Proposal for Downtown 
Development" have been circulated previously to members of Council) 


^2^ 
423 


PART REPORT TO COUNCIL 
(REVISED) 


STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY DEVELOPMENT 


February 22, 1973 


A meeting of the Standing Committee of Council on Community 
Development was held on February 22, 1973, at approximately 3:30 p.m. 
in the #1 Committee Room, City Hall. 

PRESENT : Alderman Volrich (Chairman) 

Aldermen Harcourt, Marzari and Rankin. 

CLERK: M. James 


INFORMATION 

1. Governmental Reform: 

Timetable of Proposed Public Hearings 

The Committee, on February 15, 1973, considered and adopted 
a timetable for a series of proposed Public Hearings to be held 
in connection with Governmental Reform. 

At the time of the setting of these dates , it was not known 
to your Committee that a Court of Revision re Local Improvements 
was scheduled for the evening of May 17th. When your Committee 
received this information, it 

RESOLVED that the date of May 17, 1973, for the meeting to be 
held at Eric Hamber Secondary School be varied to a date as close 
to that date as is possible. 


RECOMMENDATION 

2 . Beautif ication West Broadway 

Alderman Harcourt reported orally on the two meetings that 
he had attended with representatives of the citizens' group, the 
merchants and the owners of the properties in the Broadway 
Beautif ication Area. 

There was a basic agreement between the merchants and the 
citizens on the beautif ication concept. At the present time, these 
groups are exploring areas of 'mini-parks' and the problem of 
parking . 

The owners advised that they wished to have a separate and 
distinct voice in the discussions re beautif ication and also 
advised of their interest in development and underground parking. 
They are not interested in surface parking. 

Alderman Harcourt noted that all these groups agreed on the 
strong preference for underground rather than surface parking. 

The Committee noted that Notice of Motion submitted by 
Alderman Harcourt at the last meeting of Council and 

RECOMMENDS endorsation of the Notice of Motion. 
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CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 
MARCH 6, 1973 

A Regular meeting of the Council of the City of Vancouver 
was held on Tuesday, March 6, 1973, in the Council Chamber at 
approximately 2:20 p,m, 

PRESENT : Mayor Phillips 

Aldermen Bowers, Harcourt, Hardwick, 

Marzari, Massey, Pendakur (at 
approximately 2:35 p.m.), Rankin 
and Volrich 

ABSENT : Alderman Gibson (civic business) 

Alderman Linnell (leave of absence) 

CLERK TO THE COUNCIL : R. Thompson 

PRAYER The proceedings in the Council Chamber were opened 

with prayer, offered by the Rev, R.A. Burrows, Civic 
Chaplain , 

'IN CAMERA' MEETING 

The City Clerk reported that the 'In 
approved the subjects for the 'In Camera' 
exception of one which will be determined 
session. 

ADOPTION OF MINUTES 

MOVED by Aid, Bowers, 
SECONDED by Aid, Hardwick, 

THAT the Minutes of the Regular Council meeting (with the 
exception of the 'In Camera' portion), dated February 27, 1973, 
be adopted , 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid, Hardwick, 
SECONDED by Aid, Volrich, 

THAT the Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair, 

- CARRIED UNANIMOUSLY 

REPORT REFERENCE AND DEPARTMENTAL REPORTS 

A. DEPARTMENTAL REPORT 
March 2, 1973 


Finance Matters 

HPS Project (Inter-Institutional Policy Simulator ) 

The Council considered departmental report (Finance matters) 
dated March 2, 1973, in respect of HPS Project, submitted for 
information by the Director of Planning, the Hi rector of Social 
Planning, Deputy City Engineer and tlie Director of Finance. 

The Director of Finance, Deputy City Engineer and the Director 
of Social Planning gave a report explanation and answered various 
questions by members of Council, 


Camera Committee had 
meeting with the 
in the 'In Camera' 
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REPORT REFERENCE AND DEPARTMENTAL REPORTS (cont'd ) 

HPS Project (cont'd) 

MOVED by Aid. Pendakur, 

THAT the Council make no commitment of staff time or funds in 
respect of this project beyond May 31, 1973 and a full report be 
submitted at that time. 

- CARRIED 

(The Mayor instructed that the report include 
financial aspects) 

MOVED by Aid. Rankin, in amendment, 

THAT the following words be added to the motion of Alderman 
Pendakur : 

"and that the Council receive a financial report as soon 
as possible on the expenditures, and to whom; such report 
to include both wages and equipment and provide up-to-date 
information on what has been achieved." 

- LOST 

(Mayor, Aldermen Bowers, Pendakur, Harcourt, Massey 
voted in the negative) 

(The motion of Alderman Pendakur was put and CARRIED) 

(Alderman Hardwick and Rankin voted in the negative) 


UNFINISHED BUSINESS 

1. Development Permit Application: 
Columbia Containers Limited 

The Council again considered Clause 1 of the report of the 
Standing Committee on Environment dated January 18, 1973, dealing 
with development permit application by Columbia Containers Limited, 
for 2775 Commissioner Street; the recommendation in the report 
being as follows : 


"(a) Development Permit Application #60020 be issued to Columbia 
Containers Limited subject to the following conditions laid 
down by the Technical Planning Board in the Board of Admini- 
stration report dated November 3, 1972, with condition (3)* 
being amended as noted below: 

A. (1) Prior to the issuance of the Development Permit, 

revised drawings are to be first submitted indicating 
provision of the necessary off-street parking and off- 
street loading and unloading spaces, suitably surfaced 
to the satisfaction of the Director of Planning and 
Civic Development; 

(2) The open area of the site, other than the off-street 
parking and loading and unloading spaces referred to 
in the previous condition, to be suitably treated; 

(3) Kxtoriuil finish of the existing hoaii-houso to bo to 
the satisfaction of tho Dlrootor of Planning and Civic 
Do V ol opm o n t *and th o design panel , 

B. Tho ofl-stroot parking and loading and unloading facilities 
arc to bo provided and surfaced, in accordance with tho 
approved drawings and requiromonta of Sections 12 and 13 

of the Zoning and Development By-law within 60 days from 
the date of any use or occupancy of the proposed 
development . 
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UNFINISHED BUSINESS (cont'd ) 

Development Permit Application: 
Columbia Containers Limited (cont 'd) 


C, The issuance of this development permit is on the under- 
standing that the development will comply with the 
Provincial Air Pollution Control legislation as it may 
exist from time to time, 

(b) the Park Board be requested to report on riparian rights along 
the Fraser River and that the City Engineer report on street 
ends on the south side of Burrard Inlet". 


In this regard the Council noted Clause 2 of the report of 
the Special Committee re Burrard Inlet recommending the matter 
be tabled for another month. Alderman Pendakur, in referring to 
this clause, requested permission to have it withdrawn. The 
Council gave unanimous permission to the withdrawal of this 
clause from the report of the Special Committee re Burrard Inlet, 

Further consideration was given to the motion of Alderman 
Linnell previously submitted to the Council and repeated at this 
time as follows: 

"THAT the recommendations on this matter, set out in 
Clause 1 of the report of the Standing Committee on 
Environment, and dated January 18, 1973, be adopted". 

The motion was put, and - CARRIED UNANIMOUSLY 

2 . Broadway West Area 

At the meeting on February 27th, the Council had before it 
the following motion and amendment, the amendment being changed 
by agreement this day: 

MOVED by Aid, Harcourt, 

THAT, with the understanding the merchants, owners and 
residents in the Broadway West area are studying the long-range 
parking and other development problems of the area with the 
appropriate City Departments; 

BE IT RESOLVED THAT Council request the Technical Planning 
IBoard not to approve further surface parking areas as conditional 
uses in the residential area adjoining the Broadway frontage 
from Larch Street to Collingwood Street, 

(amend ed) 

MOVED bv Aid. Bowers, in amendment, 

THAT the following words be added to the motion of Alderman 

Harcourt: 

"but request the Boaa-d of Administration report 
such j*equcst-sto Cc)uncil lor consideration " 

(underlining indicates change) 

- CARRIED 

A letter has been received from Mr, L,R, Peterson. Barrister 
for Mr, G, Razis, regarding property at 2968 West Broadway, 
expressing opposition to any further restrictions re parking in 
the area. 

The Council also had before it a letter from the 
West Broadway Citizens Committee asking an opportunity to appear 
before Council on the whole matter. The letter was signed by 
a number of parties. 
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UNFINISHED BUSINESS (cont'd ) 
Broadway West Area (cont'd ) 

The amendment of Alderman Bowers was put and, - CARRIED 

(Alderman Harcourt voted in the negative) 

The motion, as amended and reading as follows, was put 
and CARRIED UNANIMOUSLY: 

"THAT, with the understanding the merchants, owners and 
residents in the Broadway West area are studying the 
long-range parking and other development problems of 
the area with the appropriate City Departments; 

BE IT RESOLVED THAT Council request the Technical 
Planning Board not to approve further surface parking 
areas as conditional uses in the residential area 
adjoining the Broadway frontage from Larch Street to 
Collingwood Street, but requestthe Board of Administration 
report such requests to Council for consideration". 

- CARRIED UNANIMOUSLY 

3. Proposed Squamish Bulk ) 
Coal Loading Port ) 


4. Development Permit Application: ) 
Vancouver Centre Development Limited ) 

It was agreed to defer the foregoing matters pending 
the hearing of delegations later this day. 


COMMUNICATIONS OR PETITIONS 

1. Appointment: Special Committee re 
new Provincial Courts Facilities 

The Mayor submitted the following recommendation under date 
of March 2, 1973: 

" At a meeting of the Police Commission 
yesterday the subject of the new Court facilities was 
discussed. It is quite clear that our new Provincial 
Courts building is going to be inadequate before it opens. 
A considerable amount of money is going to have to be 
spent to provide additional facilities for parking and 
other matters. 

I believe that it is necessary for a 
Committee of Council to take charge of this subject. There 
are too many parties with conflicting interests involved 
for it to be properly managed by a staff committee. 

I am therefore recommending that 
Alderman Rankin be the Chairman of a Special Council 
Committee to look in to this matter and report its 
recommendations to Council. I suggest that he add one or 
two additional members of Council to the Committee - 
possibly Alderman Harcourt and Alderman Massey." 

MOVED by Aid. Hard wick, 

THAT the recommendation of the Mayor contained in the fore- 
going communication bo approved; Alderman Rankin having power 
to add. 

- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIONS (cont'd ) 

2, Expropriation for new Runway: 
Vancouver International Airport 

The Honourable R. Basford, Minister of State for Urban Affairs, 
submitted the following telegram: 

"ACKNOniEDGE COPY OF URTEL TO MINISTER OF TRANSPORT RE 
VANCOUVER AIRPORT. WELCOME YOUR SUPPORT FOR THE DEVELOPVENT AW) 
MAINTENANCE OF FIRST CLASS INTERNATIONAL AIRPORT TO SERVE 
VANCOUVER AREA. 

WE ARE PRESENTLY AHAITINIS THE REPORT OF THE ^CARINC OFFICER BEFORE 
DECIDING TO CONFIRM OR ABANDON EXPROPRIATION. IF EXPROPRIATION 
CONFIRkCD PROPERTY OWNERS HILL BE GEI€ROUSLY COMPENSATED 
UNDER TERMS OF TFE EXPROPRIATION ACT. 

HOWEVER WITH REGARD TO PROCEEDING WITH A NEH 
PARALLEL RUNWAY, YOU HAVE TKE ASSURANCE OF MR. MARCHAND, MR, 
DAVIS AND OF ME THAT NO CONSTRUCTION WOULD TAKE PLACE UNTIL AFTER 
A FULL 12 MONTH ENVIRONMENTAL STUDY HAD BEEN COMPLETED AMD MADE 
PUBLIC. IF PUBLIC DISCUSSION OF TKE STUDIES REVEALED 
THM DETRIMENTAL EFFECTS WOULD RESULT FROM THE CONSTRUCTION 
OF THE PROPOSED RUNWAY, ALTERNATIVE ACTIONS WOULD HAVE TO BE 
IMPLEMENTED TO OFFSET THE ANTICIPATED INCREASE IN TRAFFIC. 

I HAVE PROPOSED THAT THE MATTER OF AIRPORT EXPANSION BE 
DISCUSSED AT THE INAUGURAL MEETING OF T^£ VANCOUVER AREA TR I 
LEVEL COMMITTEE WHICH HOPEFULLY WILL BE h€LD ON MARCH 10 " 

MOVED by Aid . Harcourt , 

THAT the foregoing telegram be received for information, 

- CARRIED UNANIMOUSLY 

3, Surrender of Lease : 
Pacific National Exhibition 

The Council received the following communication, under 
date of March 1, 1973, from the Pacific National Exhibition: 


" I deliver to you herewith instrument of Surrender 
by Pacific National Exhibition of its lease dated December 10, 
1963, later modified. After full and exhaustive consideration 
of the problem posed by recent events and statements, the 
members of the Board of Directors have conjidered it in the 
best interests to simply place the operations of these lands, 
buildings and facilities under the control of the city, 

I personally and the members of my Executive and 
the Board stand prepared to assist in whatever way may be 
desired to effect a satisfactory transition and continuance 
of the operations and activities of the exhibition and these 
facilities. " 

MOVED by Aid, Volrich, 

THAT the foregoing communication be received and no further 
action taken with respect to the conditions referred to in the 
Instrument of Surrender, 


- CARRIED UNANIMOUSLY 
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4. Vancouver Waterfront Study 

The Council received the following telegram from the 
Honourable R. Basford, Minister of State for Urban Affairs, 
under date of March 5, 1973: 


"for more than S months I AND MY OFFICIALS HAVE ^ECOTIATEO 
ON A PROGRAM FOR A VANCOUVER WATERFRONT STUDY. WE ARE 
ANXIOUS TO PROCEED IMMEDIATELY WITH IT ON BASIS OF TERMS OF 
REFERENCE DEVELOPED BY TfC CITY AND MY MINISTRY. T^£SE 
[TERMS OF REFERENCE HAVE NOW BEEN APPROVED AND OM.Y CITY 
CONCURRENCE IS REQUIRED TO PERMIT IMMEDIATE START. Th£ 
FEDERAL COVERN^ENT CONSIDERS THIS PROJECT URGENT AND 
ESSENTIAL IN ASSISTING THE CITY IN ITS OWN PLANNING AlC 
DEVELOPMENT FOR DOWNTOWN VANCOUVER. WE LOOK FORWARD TO EARLY 
AGREEMENT " 

MOVED by Aid. Pendakur, 

THAT this telegram be received and referred to the Special 
Committee re Burrard Inlet and, in the meantime, the Mayor be 
requested to forward an appropriate reply. 

- CARRIED UNANIMOUSLY 

BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd ) 

B. BOARD OF ADMINISTRATION 

General Report, March 2, 1973 

WORKS AND UTILITY MATTERS 

MOVED by Aid. Hardwick, 

THAT this report containing clauses 1 to 7, identified as 
follows, be approved: 

CI. 1: Closure of Portion of the S/S of Charles Street, 

West of McLean Drive, Block 40, Block "J", D.L. 182 

CI. 2: Closure of Portion of Georgia Street, West of Lane 
West of Main Street, Block 18 & 19, D.L. 196 

CI. 3: Testing and Reporting on Hydrants 

CI. 4: Installation of Sewer Force Main across Four Railway 
Tracks on 5th Avenue between Clark and Glen Drives 

CI. 5: Reconstruction of Collapsing Sewers 

CI. 6: Sewer Reconstruction 'Prior to Paving' - Phase 1 

CI. 7: Block 52 Parking Garage 


- CARRIED UNANIMOUSLY 


SOCIAL SERVICE AND HEALTH MATTERS 

Group Trailer Parking: 
Evergreen Kennel Club 

MOVED by Aid. Hardwick, 

THAT this report be adopted . 


- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION. DEPARTMENT fc OTHER REPORTS (cont'd ) 

BOARD OF ADMINISTRATION 
General Report (cont'd) 

FINANCE MATTERS 


Civic Luncheon: French Language 
Weekly Newspaper Association (Clause 1) 

Civic Luncheon: Canadian Physiotherapy 
Association (Clause 2) 


The Council considered requests from the following with respect 
to tendering luncheons for conventions to be held in Vancouver: 

French Language Weekly Newspaper Association - July 20 to 24, 1973 

Canadian Physiotherapy Association (National Congress) 

- June 6 to 9, 1973 

MOVED by Aid. Hardwick, 

THAT no action be taken on these two requests. 

- CARRIED UNANIMOUSLY 

Dinner Meeting: Lower Mainland 
Municipal Officers Association (Clause 3 ) 

After considering the request in this clause for authority 
to host a dinner meeting re the Lower Mainland Municipal Officers 
Association, at an estimated cost of $400,00, it was, 

MOVED by Aid. Rankin, 

THAT authority be granted accordingly, at an estimated cost 
of $400.00. 

- CARRIED UNANIMOUSLY 

Purchase of Canadian Supreme Court Reports 
and Canada Law Reports (Clause 4) 


MOVED by Aid. Rankin, 

THAT this clause be adopted. 

- CARRIED UNANIMOUSLY 

PERSONNEL MATTERS 

MOVED by Aid. Pendakur, 

THAT Clauses 1 and 2 of this report, identified as follows, 
be approved: 

CI. 1: "Techniques of Task Analysis & Job Restructuring" 
Course 


CI. 2: Group Policy 8645 - G & GD : Sun Life of Canada 

- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION, DEPARTMENT fc OTHER REPORTS (cont'd) 
PERSONNEL MATTERS (cont'd ) 

Sessional Rates for Part-time Medical Staff: 
Health Department (Clause 3) 

After considerine a reoort of the Director of Personnel 
Services and a report of the Medical Health Officer, it was. 


MOVED by Aid. Bowers, 

THAT the Council approve the half-day sessional rates for 
part-time medical staff, as approved by the Provincial Government 
and shown as follows: 

Half-day 2nd Half-day 

Session (if on same day ) 

General Practitioner $64.00 $46.00 

Medical Specialist 67.50 62.50 


(The Mayor and Alderman Rankin voted in the 
negative) 


- CARRIED 


PROPERTY MATTERS 

The Council considered this report containing clauses 
identified as follows: 


CI. 1: Demolitions 

CI. 2: Acquisition for Britannia Community Services 

Centre Site - 936 McLean Drive 
CI. 3: Acquisition for Britannia Community Services 

Centre Site - 1019 Woodland Drive 
CI. 4: Provincial Government Land Acquisition Programme 

Sale of City-owned Lots in Strathcona Area 


MOVED by Aid. Hardwick, 

THAT Clause 1 in the foregoing report be received for 
information and clauses 2 to 4 inclusive be adopted. 


- CARRIED UNANIMOUSLY 


The Council recessed at approximately 4:00 p.m., and following 
an 'In Camera' meeting in the Mayor's Office, reconvened in open 
session at approximately 4:40 p.m., with the same members present. 


BOARD OF ADMINISTRATION, DEPARTMENT St OTHER REPORTS (cont'd) 

DEPARTMENT REPORT (cont'd) 

SOCIAL SERVICE & HEALTH MATTERS 

Lodging House (Row Cabins) 
472 Alexander Street 


After considering this report in which the Medical Health 
Officer reported the Council may wish to take action against 
these premises under Section 324A of the Charter (demolition due 
to nuisance), it was. 


cent 'd . . . . 
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BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd) 

Lodging House (Row Cabins) 
472 Alexander Street (cont'd) 

MOVED by Aid. Rankin, 

THAT this property be considered a nuisance by Council under 
the provisions of Section 324A of the Charter and the Corporation 
Counsel be instructed to bring forward the required resolution 
for action in this regard. 

- CARRIED UNANIMOUSLY 

HARBOURS AND PARKS MATTERS 

Capilano Canyon Park 

The Council considered this report in respect of Capilano 
Canyon Park and particularly a Park Board resolution therein 
agreeing to turn over Capilano Canyon Park, owned by Vancouver, 
to the Regional District providing the District of North 
Vancouver transfers its acreage with the exception of a 2.6 
acre portion. 

MOVED by Aid. Hardwick, 

THAT this matter be referred back to the Park Board to 
obtain satisfactory assurance that the property will remain as 
at present standard, or will be developed to a better standard, 
and that sufficient funding will be forthcoming from the Regional 
District to this end. 

- CARRIED UNANIMOUSLY 

BUILDING AND PLANNING MATTERS 

Amendments to the Text of the Zoning and 
Development By-law (Clause 1) 


MOVED by Aid. Hardwick, 

THAT this Clause be adopted. 

- CARRIED UNANIMOUSLY 

B.C. Tel Office Building: 
Development Permit Application #60176 
(Clause 2) 


After considering this clause, action was taken as follows: 

MOVED by Aid. Hardwick, 

THAT the Council approve in principle the development permit 
application No. 60176 respecting the following development: 

(1) an extension of the present building in an identical 
form for a distance of approximately 80', and 

(2) a two-level building on the balance of the site up to 
Georgia Street, with landscaping on the Georgia Street 
rronta(j;o 

subject to the various technical conditions as will be required 
by the City: 

FURTHER THAT the following shall apply: 

(a) the total site will be consolidated, 

(b) the street level activity will be maintained and be 
subject to further negotiation between the company and the 
Director of Planning and Civic Development, 


cont 'd . . 
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BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd ) 

B.C. Tel Office Building: 
Development Permit Application 
(cont 'd) 


(c) an agreement with the company and the City that there 
shall be no changes made to the two-level building proposed 
without prior approval of the City Council, 

(d) the two developments proposed and set out above will 
proceed without delay, 

(e) before any development permit is issued, the whole matter 
will be reported back again to the Council for further consideration. 

- CARRIED UNANIMOUSLY 


The Council recessed at approximately 5:45 p.m., to reconvene 
in open session at 7:30 p.m. 

The Council reconvened in the Council Chamber at approximately 
7:30 p.m., still in Committee of the Whole, Mayor Phillips in the 
Chair and the following members present: 

PRESENT : Mayor Phillips 

Aldermen Bowers, Harcourt, Hardwick, Marzari , 
Massey, Pendakur, Rankin and Volrich 

ABSENT : Alderman Gibson (civic business) 

Alderman Linnell (leave of absence) 


UNFINISHED BUSINESS (cont'd ) 

3. Proposed Squamish Bulk 
Coal Loading Port 


On February 13, 1973, the Council adopted recommendation of 
its Standing Committee on Environment to advise the Provincial 
Government of opposition to any proposal to use the Howe Sound 
area for bulk coal loading. 

The Council passed a motion further to request of the 
Government, information as to when a Public Hearing will be held 
and requested additional information, as and when available, to 
assist in a prior study. 

At the meeting today a representative of the Save Howe Sound 
Committee appeared setting out the group's views in opposition to 
the coal loading proposal and favouring the securing of the whole 
of Howe Sound as a recreational area. 

MOVED by Aid. Hardwick, 

THAT the representations from the Howe Sound Committee 
representative be received and the Council indicate to the 
Provincial Government its view that the Howe Sound area should 
be considered primarily as a recreational area. 


- CARRIED UNANIMOUSLY 
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UNFINISHED BUSINESS (cont'd) 

4. Development Permit Application: 

Vancouver Centre Development Limited 


The Council had before it the following reports for con- 
sideration of development permit application No. 58435 of 
Vancouver Centre Development Limited in respect of the site 
known as 650 West Georgia Street: 

(a) Board of Administration report dated 
December 14, 1972 

(b) Communication from the Vancouver City Planning 
Commission dated December 18, 1972. 

(c) Report of the Standing Committee on Civic 
Development dated February 1, 1973 

(d) Report of the Standing Committee on Civic 
Development dated February 8, 1973 

Mr. J. Breckenridge of the Company introduced the following 
who gave technical information to Council on their particular 
knowledge in the proposed development: 

Mr. J. Boultbee, Real Estate Consultant spoke to 

economic feasibility in retaining the Birks 
Building 

Mr. Peter Jones, Structural Engineer and Dr. Sheldon Cherry 

of the U.B.C, gave information with respect 

to ability of the Birks Building to withstand 
earthquake shock 

Mr. Breckenridge then introduced the Architect, Mr. Rick 
Housden, who referred to a model on display before the Council 
showing the proposed development, and explained various features. 
The Company presented a brief dated March 6, 1973. 

MOVED by Aid. Bowers, 

THAT Council record its willingness to consider on its merits 
a redevelopment proposal which involves demolition of the existing 
Birks Building. 

- CARRIED 

(Alderman Volrich voted in the negative) 

MOVED by Aid. Hardwick, 

THAT underground connections proposed between the Vancouver 
Centre, Block 52 and the Hudson's Bay Company, be not allowed, 

- LOST 

(Mayor, Aldermen Bowers, Harcourt, Rankin 
and Volrich voted in the negative) 

MOVED by Aid, Pendakur, 

THAT the development permit application No. 58435 of the 
Vancouver Centre Development Limited be approved, subject to the 
following conditions: 

(a) Integration of the plaza with the design layout of 
B.C. Telephone Company and others in the area. 

(b) The sale, at market value, of the City lane portion 
as required. 


cont 'd , 
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UNFINISHED BUSINESS (cont'd) 

Development Permit Application: 
Vancouver Centre Development Limited 
(cont 'd) 


(c) Underground connection to the Hudson's Bay Company 
property subject to the developer paying the going 
rental for the space involved and paying all con- 
struction costs, 

(d) Passageways to be independent of retail activity so 
that people can walk through without having to go 
into stores, 

(e) Provision of proper access to the surface, 

- CARRIED UNANIMOUSLY 

MOVED by Aid, Hardwick, 

THAT connections under Georgia and Granville Streets be 
simple pedestrian connections, 

- LOST 

(The Mayor, Aldermen Bowers, Pendakur, 
Rankin and Volrich voted in the negative) 


MOVED by Aid, Harcourt, 

THAT two extra floors of parking be required as part of the 
development permit, 

- CARRIED UNANIMOUSLY 

MOVED by Aid, Harcourt, 

THAT there be a further report on the question of density, 
particularly in view of the densities Council is considering for 
the downtown area, 

- CARRIED 

(Alderman Bowers voted in the negative) 

MOVED by Aid, Bowers, 

THAT the conditions contained in Appendix III to the Board 
of Administration report dated December 14, 1972, be approved 
as requirements in the granting of the development permit; 

FURTHER THAT the Company be required to post a suitable 
performance bond to ensure the construction of the building 
project in a reasonable time, 

- CARRIED UNANIMOUSLY 

MOVED by Aid, Rankin, 

THAT the communication from the Vancouver Council o! Women 
asking measures bo taken to retain the exterior of the present 
Birks Building be received, 

- CARRIED UNANIMOUSLY 


During consideration of the foregoing a short recess was 
observed. Alderman Gibson arrived and attended for a short 
period only. 
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BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd ) 

C. Report of Standing Committee on 
Community Development, 
February 22, 1973 

The Council considered this report of the Standing Committee 
on Community Development which contains clauses identified as 
follows: 

CI. 1: Aid to Information Centres 
CI. 2: Beautif ication West Broadway 
CI. 3: Pacific National Exhibition 
CI. 4: Expropriations: Tenants' Rights 

MOVED by Aid. Volrich, 

THAT Clause 1 of this report be adopted after amendment to 
recommendation No. 3 whereby it will read as follows: 

"That, if the organization is not a registered society, then 
the material be lent to an individual to be used by the 
non-registered society with the individual assuming 
responsibility for its maintenance and return", 

and that clauses 2 to 4 inclusive, be received for information. 

- CARRIED UNANIMOUSLY 

D. City Clerk's Department: 
Committee Clerk 


The Board of Administration, under date of March 2, 1973, 
submitted the following report: 


Your Board has received the following report from the Administrative 
Analyst : 

Since January 1, 1973, to February 28, 1973» the City Clerk has been 
required to provide additional service to City Council and to the 
Standing Committees of City Council* This additional volume is 
reflected in the following figures: 


1211 


Council Meetings 
Standing Committees 
Special Committees 
Public Hearings 


6 9 

9 22 

3 10 

1- 19 _2j 


In view of this increased volume which, so far as one can predict, 
will continue at the increased level indicated, I recommend that an 
additional Committee Clerk position be established on a temporary 
basis effective upon adoption of this report, for a period of six 
months ending September 30, 1973. This will allow the Department 
to continue to function effectively and meet the current additional 
demands for service. The position to be reviewed prior to the expiry 
date. 

ESTIMATE OF COSTS 


Committee Clerk - P.G.20 ($752-903) 

at $752 X 6 

Fringe Benefits - 8% 


Desk and Chair to be supplied from 
Purchasing Agent's Surplus Stores 


$i*,512 
W7B75 

n/c 


TOTAL - 6 months ended Sept. 30, 1973 


$'*,875 


cont 'd . . . , 
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BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd) 

City Clerk's Department: 
Committee Clerk (cont'd) 

RECOMMENDATIONS 

It is recommended thati 

1. One position of Committee Clerk be established effective upon 
adoption of this report, for a six month period ending September 
30th, 1973, and the Board of Administration be authorized to 
approve the classification. 

2. That funds, estimated at $'^,875, be used in the City Clerk's 
budget for 1973 and that approval be given for expenditure of 
necessary funds prior to approval of the budget." 

YOUR BOARD RECOMMENDS adoption of this report. " 

MOVED by Aid. Harcourt, 

THAT the foregoing report be approved. 

- CARRIED UNANIMOUSLY 

E. Report of Standing Committee 

on Social Services, March 1, 1973 

MOVED by Aid. Rankin, 

THAT this report in respect of Council delegation to 
Victoria in support of the Boyd Report, be approved. 

- CARRIED UNANIMOUSLY 

F. Report of Standing Committee 
on Finance and Administration 
February 22, 1973 

The Council considered this report which contains clauses 
identified as follows: 


CI. 1: City of Vancouver: Borrowing in Europe 

CI. 2: 1973 Indemnities for Aldermen and Mayor 

CI. 3: Park Board Indemnities 

CI. 4: Procedure By-law 

CI. 5: In Camera Matters 

MOVED by Aid. Bowers, 

THAT Clause 1 of this report be adopted.. 


- CARRIED UNANIMOUSLY 


MOVED by Aid. Bowers, 

THAT Clause 2 of this report be adopted. 


- CARRIED 


(Aldermen Hardwick, Marzari and Rankin voted in the 
negative with respect to item (c) regarding 1973 
Council indemnities) 

MOVED by Aid. Volrich, 

THAT Clauses 3 and 5 of this report be received for information 
and Clause 4 be deferred for consideration at the next meeting of 
the Council . 

- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd ) 

G. Funding an Inter Agency Communications 
Workshop; March 9 and 10. 1973 

The Board of Administration, under date of March 5, 1973, 
submitted the following report: 

"The Director of Personnel Services reports as follows: 

"Communications is a major concern amongst agencies responsible 
for dealing with young people in Vancouver, 

Therefore, the Social Planning Department and the Communication 
Services Department of Simon Fraser University have ccdesigned 
a communication workshop involving staff from three City depart- 
ments (Police, Parks Board, Provincial Court of B.C. Family 
Division) and three outside agencies (School Board, Children's 
Aid Society and Catholic Family and Children's Service). 

The workshop to be held at Simon Fraser University will provide 
staff an opportunity to: 

1. Identify common areas of working relationships and 
communication problems. 

2. Discuss the theory and practice of effective communication. 

3. Process feedback to Agencies, Boards and Commissions 
concerning follow-up actions that workshop participants 
agree are desirable. 

Video-taping equipment, facilities and graduate students are being 
provided by the Communication Services Department of Simon Fraser 
Univers ity . 

Anticipated costs to be borne by the Social Planning Department 
are as foil own : 

Communication Consultants (3) $250.00 
Video Tapes 75.00 
Refreshments 60.00 

Total - $ 385 . 00 

The Comptroller of Accounts advises that if approved, fund;; would 
be provided from now Appropriation to be included in the 1973 
Social rianninq Department's Purchase of Outside Services Fund. 
Approximately 19 cmx->loyecs from the three civic department:.' listed 
above arc expc^ctcd to attend. 

The roquo;;t oi the Director of Social Plaiuiinq, to organi/.o and 
hold this two-day workshop, as in accordance with Regulation 248 
with the exception that reprcsen t.at i ver. from three otlier organiza- 
tions are being involved. 

I am recommending approval of the request of the Director of 
Social Planning." 

Your Board re commend r. that the above recommendation of the 
Director of Personnel Services be adopted. " 

MOVED by Aid. Pendakur, 

THAT the foregoing report be approved. 


- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION, DEPARTMENT OTHER REPORTS (cont'd ) 

H. Sale of Records: North Vancouver 
Youth Band Concert 


The Board of Administration, under date of March 2, 1973, 
submitted the following report: 

"The Manager of The Queen Elizabeth Theatre reports as 
follows : 

'The North Vancouver Youth Band will present their annual 
concert "ADVENTURES IN MUSIC" in The Queen Elizabeth 
Theatre on Saturday evening, March 3, 1973. 

Recordings made by the Band will be sold in the lobby 
before the concert and during the intermission with the 
sanction of the Manager. 

The President of the North Vancouver Youth Band, 
Mr. A.R. Daniels, has requested that the 10% levy on 
the sale of records, as set out in the Schedule of 
Rental Rates, be waived.' 

Your Board submits this matter for Council consideration". 

MOVED by Aid. Bowers, 

THAT approval be given to the request of the organization 
that the City waive the 10% levy on the sale of records as is 
normally required in such cases. 

- CARRIED UNANIMOUSLY 

I. Report of Special Committee re 
Burrard Inlet Waterfront 
March 1, 1973 

The Special Committee re Burrard Inlet Waterfront, under 
date of March 1, 1973, submitted a report dealing with the 
following items: 

CI. 1: Four Seasons Site 

CI. 2: Development Permit Application: 

Columbia Containers Ltd. 
Cl . 3: Inventory of the Waterfront 

The Chairman requested Council's permission to withdraw the 
report regarding development permit application, Columbia 
Containers Ltd., and permission was granted accordingly. The 
clauses submitted for consideration, therefore, in the Committee's 
report are as follows in respect of Clauses 1 and 3: 

" A meeting of the Special Committee re Burrard Inlet Waterfront, 
comprised of Alderman Pendakur (Chairman) , Aldermen Marzari and Massey 
and Commissioner Cowie, was held in the #2 Committee Room, City Hall, 
on Thursday, March 1, 1973, at approximately 10:30 a.m. All members 
were present, with the exception of Commissioner Cowie. 

RECOMMENDATIONS 

1 , Four Seasons Site 

The Committee had before it the following report of the Deputy 
Director of Planning, dated February 26, 1973, which sets out in brief 
summary form information respecting the Four Seasons area: 


' A. Present Zoning 

CD-I, Comprehensive Development District, By-law No. 4065, June 27, 1963. 

cont 'd . . . 
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BOARD OF ADMINISTRATION, DEPARTMENT fc OTHER REPORTS (cont'd ) 

Report of Special Committee re 
Burrard Inlet Waterfront (cont'd ) 

B. Total Area and Ownerships (see attached nap) 

(1) Harbour Park Developments Ltd., 

Owner 4.03 Acres 

(2) Harbour Park Developments Ltd., 

Owner (purchased from City) .17 Acres 

(3) Harbour Park Developments Ltd., 

Leased from N.H.B. 9.7 Acres 

(4) National Harbours Board, w 

Owner .6 Acres 

TOTAL 14.0 Acres 

C. Plebiscite 

Held on June 23, 1971 for purchase of property by City. 
Failed to obtain required majority. 

0. Agreements 

(1) Development to permit apartments, hotel, conmercial and tourist facilities 
with F.S.R. of 3.165. 

(2) Developer to consolidate individual lots and parcels into one site. 
E. Status of Permit 


No Development Permit Application filed. 


A delegation from the "Save the Entrance to Stanley Park" committee, 
headed by Mrs. I. Iredale, and comprised of Mrs. M. Piggott, Mrs. J. V. 
Clyne, Mrs. M. Hobb, Mr. D. Manning and Mr. A. Livingstone, presented a 
brief, which concluded with the following recommendations: 

(a) that the Council ask the Federal Government to acquire back 
the water leases between the Bayshore Inn and the entrance 
to Stanley Park; 

(b) that the City take steps to acquire the adjacent uplands. 

The delegation requested that the whole site be acquired for park 
purposes . 

In the ensuing discussion it was pointed out that the Committee 
was not in a position to recommend the acquisition of the uplands 
property at thi.^ particular time. 

Your Committee RECOMMENDS 


That Council ask the Federal Government to re-acquire the water 
leases between the Bayshore Inn and the entrance to Stanley Park and 
turn them over to the City for public purposes. 


INFORMATION 

3 . Inventory of the Waterfront 

The Committee had before it the following joint report of the City 
Engineer and the Deputy Director of Planning, dated February 26, 19 73; 


Following the first meeting of the Burrard Inlet Waterfront Special Committee 
on February 0th, 1973 further consideration has been given to the best approach 
to proceed with examination of this area. 

cont 'd . . . . 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 


Report of Special Committee re 
Burrard Inlet Waterfront (cont'd) 


It is felt that the most appropriate first step would be to compile an "inventory" 
of the total area from Stanley Park to the Second Narrows Bridge. This inventory 
would contain present land use, ownerships, leases, etc. and would also indicate 
current thinking on changes and uses for the next 5 and the next 10 years. 

It is suggested that this inventory be compiled by the City of Vancouver working 
closely with officials of the National Harbours Board Regional Office and 
contacting other parties as necessary, e.g. C.P.R, , Marathon. 

This inventory would be completed as quickly as possible and brought back to the 
Special Coiimittee for discussion and further direction. After this inventory 
there would follow further studies and exaiiiinatioiis to determine more clcorly 
future alternatives and patterns of the waterfront and its rolationship to 
adjacent areas. These studies would also include terms of access in the water- 
front area. 

After discussion, the Committee was of the opinion that an inventory 
was an esscntinl first step in the study of the waterfront. The Committee 
instructed that the Acting Director of Planning and the City Engineer 
report back on timing, in which they may be able to producre an inventory 
of the total area from Stanley Park to the Second Narrows Bridge, including 
in the report information respecting related staff requirements. 

The foregoing item is submitted for the INFORMATION of Council . " 


MOVED by Aid. Pendakur, 

THAT Clause 1 of the foregoing report, respecting Four 
Seasons Site, be adopted. 

(not put) 

MOVED by Aid. Hardwick, 

THAT the Council re-affirm its intention of having the 
property at the entrance to Stanley Park as public space and 
the Committee be empowered to develop strategy to this end. 

(not put) 

MOVED by Aid. Harcourt, 

That clause 1 of the report be referred back to the Special 
Committee re Burrard Inlet Waterfront for further consideration. 

- CARRIED 

(Aldermen Massey, Marzari, Pendakur and 
Rankin voted in the negative) 

MOVED by Aid. Pendakur, 

THAT Clause 3 of the foregoing report respecting Inventory 
of the Waterfront, be received for information. 

- CARRIED UNANIMOUSLY 

J. Greater Vancouver Regional District Matters 

The Council discussed matters of business to be brought 
before the Greater Vancouver Regional District Board meeting 
on March 7th. 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Hardwick, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Rankin, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 
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BY-LAWS 


1 . BY-LAW TO CONTRACT A DEBT BY THE ISSUE 
AND SALE OF SERIAL DEBENTURES ($2,000,000.00 ) 

MOVED by Aid. Bowers, 
SECONDED by Aid. Volrich 

THAT leave be given to introduce a By-law to contract a debt 
by the issue and sale of Debentures in the aggregate principal 
amount of $2,000,000.00 in lawful money of Canada for the objects 
set out in Schedule "C", and the By-law be read a first time. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers, 
SECONDED by Aid. Volrich, 

THAT the By-law be read a second time. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers, 
SECONDED by Aid. Volrich, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, Mayor Phillips in the Chair, 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Bowers, 
SECONDED by Aid. Volrich, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers, 
SECONDED by Aid. Volrich, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED UNANIMOUSLY 

(The By-law received three readings) 

2. BY-LAW TO CONTRACT A DEBT BY THE ISSUE 
AND SALE OF SINKING FUND DEBENTURES 
($5,000,000.00) 

MOVED by Aid. Bowers, 
SECONDED by Aid. Volrich, 

THAT leave be given to inti-oduce a By-law to contract a debt 
by the issue and sale of debentures in the aggregate principal 
amount of $5,000,000 in lawful money of Canada lor the objects 
sot out in Schedule "B", and the By-law bo read a first tlnu^. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers, 
SECONDED by Aid. Volrich, 

THAT the By-law be read a second time. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers, 
SECONDED by Aid. Volrich, 

THAT Council do resolve itself into Committee of the Whole 
to consider and report on the By-law, Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 
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By-law to contract a debt by the issue 

and sale of sinking fund debentures (cont'd) 


MOVED by Aid. Bowers, 

THAT the Committee of the Whole rise and report, 

- CARRIED UNANIMOUSLY 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Bowers, 
SECONDED by Aid. Volrich, 

THAT the report of the Committee of the Whole be adopted, 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers, 
SECONDED by Aid. Volrich, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED UNANIMOUSLY 

(The By-law received three readings) 

MOTIONS 

1, Allocation of Land for 
Highway Purposes, 
6251 Victoria Drive 

MOVED by Alderman Rankin, 
SECONDED by Alderman Bowers, 

THAT WHEREAS the registered owner has conveyed to the City of 
Vancouver, for highway purposes, the following described lands: 

West 2.5 feet of Lot 3, except the East 7 feet, now highway, 
Block 6, North Half District Lot 734 (6251 Victoria Drive) 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for highway purposes; 

BE IT THEREFORE RESOLVED that the above described lands so con- 
veyed be, and the same are hereby accepted and allocated for 
highway purposes, and declared to form and constitute portions 
of highway, 

- CARRIED UNANIMOUSLY 

2. Establishment of Land for 
Highway Purposes (Strathcona 
Area) 606 Union Street 


MOVED by Alderman Rankin, 
SECONDED by Alderman Bowers, 

THAT WHEREAS the City of Vancouver is the registered owner of 
Lots 1 and 2, Block 101, District Lot 196, Group 1, New West- 
minster District, Plan 196; 

AND WHEREAS it is deemed expedient and in the public interest 
to establish a portion of the above-described land as highway; 

THEREFORE BE IT RESOLVED that the South 10 feet of each of Lots 
1 and 2, Block 101. District Lot 196, Gi'oup 1, Now Westminster 
District, Plan 196, bo, and the same are, hereby established for 
highway purposes and declared to lorm and constitute portion of 
highway , 


- CARRIED UNANIMOUSLY. 


444 


Regular Council, March 6, 1973 21 

MOTIONS (cont'd) 

3. Establishment of Land for 

Highway Purposes (Strathcona 
Area) 638 Union Street 


MOVED by Alderman Rankin, 
SECONDED by Alderman Bowers, 

THAT WHEREAS the City of Vancouver is the registered owner of 
Lot 8, Block 101, District Lot 196, Group 1, New Westminster 
District, Plan 196; 

AND WHEREAS it is deemed expedient and in the public interest 
to establish a portion of the above-described land as highway; 

THEREFORE BE IT RESOLVED that the South 10 feet of Lot 8, Block 
101, District Lot 196, Group 1, New Westminster District, Plan 
196, be, and the same are, hereby established for highway pur- 
poses and declared to form and constitute portion of highway. 

- CARRIED UNANIMOUSLY. 


4. Establishment of Land for Highway 
Purposes (Strathcona Area) N/S 
Prior Street, between Princess 
and Heatley Avenues) 


MOVED by Alderman Rankin, 
SECONDED by Alderman Bowers, 

THAT WHEREAS the City of Vancouver is the registered owner of 
Lot 19, Block 101, District Lot 196, Group 1, New Westminster 
District, Plan 196; 

AND WHEREAS it is deemed expedient and in the public interest 
to establish a portion of the above-described land as highway; 

THEREFORE BE IT RESOLVED that the North 10 feet of Lot 19, Block 
101, District Lot 196, Group 1, New Westminster District, Plan 
196, be, and the same are, hereby established for highway purposes 
and declared to form and constitute portion of highway. 

- CARRIED UNANIMOUSLY. 

5. Establishment of Land for Highway 
Purposes (Strathcona Area) N/S 
Prior Street, between Princess 
and Heatley Avenues) 


MOVED by Alderman Rankin, 
SECONDED by Alderman Bowers, 

THAT WHEREAS the City of Vancouver is the registered owner of 
Lot 20, Block 101, District Lot 196, Group 1, Now Westminster 
District, Plan "196; 

AND WHEREAS it is doomed oxpcdlcMit and in the public Intort^st 
to establish a portion of tho abovo-dcscribod land as highway; 

THEREFORE BE IT RESOLVED that the North 10 feet of Lot 20, Block 
101, District Lot 196, Group 1, New Westminster District, Plan 
196, be, and the same are, hereby established for highway pur- 
poses and declared to form and constitute portion of highway. 


- CARRIED UNANIMOUSLY. 
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MOTIONS (cont'd) 

6. Establishment of Land for Highway 
Purposes (Strathcona Area) N/S 
Prior Street, between Princess 
and Heatley Avenues 


MOVED by Alderman Rankin, 
SECONDED by Alderman Bowers, 

THAT WHEREAS the City of Vancouver is the registered owner of 
Lot 22, Block 101, District Lot 196, Group 1, New Westminster 
District, Plan 196; 

AND WHEREAS it is deemed expedient and in the public interest 
to establish a portion of the above-described land as highway; 

THEREFORE BE IT RESOLVED that the North 10 feet of Lot 22, Block 
101, District Lot 196, Group 1, New Westminster District, Plan 
196, be, and the same are, hereby established for highway pur- 
poses and declared to form and constitute portion of highway. 

- CARRIED UNANIMOUSLY. 


7. Establishment of Land for Highway 
Purposes (Strathcona Area) S/S 
Prior Street, between Princess 
and Heatley Avenues 


MOVED by Alderman Rankin, 
SECONDED by Alderman Bowers, 

THAT WHEREAS the City of Vancouver is the registered owner of 
Lot 14, Block 108, District Lot 196, Group 1, New Westminster 
District, Plan 196; 

AND WHEREAS it is deemed expedient and in the public interest 
to establish a portion of the above-described land as highway; 

THEREFORE BE IT RESOLVED THAT the South 10 feet of Lot 14, Block 
108, District Lot 196, Group 1, New Westminster District, Plan 
196, be, and the same are, hereby established for highway purposes 
and declared to form and constitute portion of highway. 

- CARRIED UNANIMOUSLY. 

8. Establishment of Land for Highway 
Purposes (Strathcona Area) 
formerly 814 Union Street 


MOVED by Alderman Rankin 
SECONDED by Alderman Bowers, 

THAT WHEREAS the City of Vancouver is the registered owner of 
Lot 4, except the South 5 feet now lane. Block 99, District 
Lot 181, Group 1, New Westminster District, Plan 196; 

AND WHEREAS it is deemed expedient and in the public interest 
to establish a portion of the above-described land as highway; 

THEREFORE BE IT RESOLVED that the North 5 feet of the South 10 
feet of Lot 4, Block 99, District Lot 181, Plan 196, the same 
as shown outlined rod on plan prepared by A. Burhoe, B.C.L.S., 
dated January 26, 1973, and marginally numbered LF 6361, a print 
ol which is hereunto annexed, be, and the same are, hereby 
established lor highway purposes and declared to form and con- 
stitute portion of highway. 


- CARRIED UNANIMOUSLY. 
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MOTIONS (cont'd) 


9. Establishment of Land for Highway 
Purposes (Strathcona Area) N/S 
Prior Street, between Hawks and 
Campbell Avenues 


MOVED by Alderman Rankin, 
SECONDED by Alderman Bowers, 

THAT WHEREAS the City of Vancouver is the registered owner of 
Lots 32, 33, 37 and 38, except the North 5 feet of each lot, 
Block 99, District Lot 181, Group 1, New Westminster District, 
Plan 196; 

AND WHEREAS it is deemed expedient and in the public interest 
to establish a portion of the above-described land as highway; 

THEREFORE BE IT RESOLVED that the South 5 feet of the North 10 
feet of each of Lots 32, 33, 37 and 38, Block 99, District Lot 
181, Plan 196, the same as shown outlined red on plan prepared 
by A, Burhoe, B.C.L.S., dated January 25, 1973, and marginally 
numbered LF 6360, print of which is hereunto annexed, be, and 
the same are, hereby established for highway purposes and declared 
to form and constitute portion of highway. 


10 . Civic Clean-up Week 

MOVED by Aid. Bowers, 
SECONDED by Aid. Hardwick, 

THAT the Standing Committee on the Environment be requested 
to investigate the possibility of a CIVIC CLEAN-UP WEEK sometime 
in the spring, with arrangements to ensure adequate publicity 
and cooperation between citizens, organizations and the City's 
scavenging services; 

FURTHER THAT the City Engineer be requested to report to 
the Standing Committee on Environment in respect of the proposal. 


MOVED by Aid. Bowers, 
SECONDED by Aid. Hardwick, 

THAT a sum of up to $300.00 be approved for secretarial service 
to this Committee and for the purchase of necessary stationery, etc.; 
the expenditure to be administered through the Social Planning 
Department . 


- CARRIED UNANIMOUSLY, 


- CARRIED UNANIMOUSLY 


ENQUIRIES AND OTHER MATTERS 


Alderman Bowers - 

Cultural Advisory Committee: 

Secretarial Service 


referred to the need for secretarial 
service for the Cultural Advisory 
Coimnittee and therefore, it was. 


- CARRIED UNANIMOUSLY 
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ENQUIRIES AND OTHER MATTERS (cont'd ) 

Alderman Hardwick - referred to statistics which reveal 

Housing in Vancouver the high cost of housing in Vancouver 

in comparison with other major cities 
in Canada and he expressed the hope 
that the Housing Committee, under 
its terms of reference, would be able 
to consider this matter. 

Alderman Harcourt advised a Housing 
Committee meeting will be held in 
the near future and therefore invited 
Alderman Hardwick to furnish the 
Committee with pertinent information 
on this aspect for its consideration. 


The Council adjourned at approximately 11:30 p.m. 

*** 


The foregoing are Minutes of the Regular Council meeting 
dated March 6, 1973, adopted on March 13, 1973. 
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BOARD OF ADMINISTRATION (WORKS) ... 

March 2, 1973 

The following is a report of the Board of Administration :- 

WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 

RECOMMENDATIONS ; 

1. Closure of Portion of the South Side of Charles Street, West of 
McLean Drive. Block AO. Block "J". D»L» 182 

"The north 17 feet of Lots 3 and U and Lot 1 of Lots 5 and 6, 
Block AO, Block 'J', D.L. 182 was established for highway when Charles 
Street was to be 100 feet in width. The building line for the widening 
has been repealed as the width of the street is now to remain at 66 feet. 
The 17 foot strip is surplus to the City's highway requirements. The 
abutting owner has made application to acquire this surplus road. 

I RECOMMEND that the north 17 feet of Lots 3 and U and the north 
17 feet of Lot 1 of Lots 5 and 6, Block AO, Block 'J', D.L. 182 be closed, 
stopped up and conveyed to the abutting owner, subject to the following 
conditions: 

a. The closed road to be consolidated with the abutting lands. 

b. The value of the closed portion of road to be $3,950.00 in 
accordance with the recommendation of the Supervisor of 
Property and Insurance." 

Your Board RECOMMENDS that the foregoing be approved. 

2. Closure of Portion of Georgia Street, West of Lane West of 
Main Street. Block 18 & 19. D.L. 196 

"The demolition of old Georgia Viaduct has made Georgia Street, 
west of the lane, west of Main Street surplus to the City's highway re- 
quirements. There is an exchange of Isinds to be made between B.C. Hydro 
and Power Authority and the City. This portion of Georgia Street is 
included in the exchange. 

I RECOMMEND that all that portion of Georgia Street dedicated 
by Plan 18A lying west of the lane, west of Main Street, the same as 
shown outlined red on plan prepared by A. Burhoe, B.C.L.S. dated October 16 
1972 and marginally numbered LF6278 be closed, stopped up and conveyed to 
the abutting owner." 

Your Board RECOMMENDS that the foregoing be approved. 


3. Testing and Reporting on Hydrants 

The City Engineer reports as follows: 

"Initial results from the hydrant testing program now being 
conducted for the City by Western Canada Hydraulics Laboratories Ltd. have 
indicated alternative hydrant designs not anticipated in the City's devel- 
opment work. The estimated additional cost of investigating these alter- 
native designs and testing a hydrant prototype is $1,000.00. 

The 1972 appropriation for the hydrant testing program was 
$1,550.00. Funds for the additional work are required in advance of the 
1973 Budget to eliminate the cost of re-establishing the hydrant test 
apparatus at the plant. 

I RECOMMEND that: 

a. The additional work be approved. 

b. The appropriation for account 8206/96A0, Testing and 
reporting on Hydrants be increased by $1,000.00 in 
advance of the 1973 Revenue Budget approval." 


Your Board RECOMMENDS that the foregoing be approved. 
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k' Installation of Sewer Force Main Across Four Railway Tracks on 
5th Avenue Between Clark Drive and Glen Drive 


"Further to Council approval for the construction of a 14" Siphon 
Sewer Main (Item #3 of February 11, 1972, City Engineer's Report), I 
RECOMMEND that Corporation Counsel be instructed to prepare and execute 
for the City all necessary agreements concerning the four railway track 
crossings, including permission from the Railway Transport Committee, if 
necessary." 

Your Board RECOMMENDS that the foregoing be approved. 


5 . Reconstruction of Collapsing Sewers 

"There are 3 locations in the City where the existing sewers 
are collapsing and must be reconstructed as soon as possible. These 
sewers are collapsing because of deterioration of the old pipe. The 
sewers requiring reconstruction are as follows: 

(a) 17th Avenue from Windsor to St. Catherines $28,200 

(b) 39th Avenue from Chester to Prince Albert $ 8,800 

(c) East Boulevard from 4.9th to 50th Avenues $12,000 

The estimated total cost of this sewer reconstruction work 
is $49,000. 

I RECOMMEND that this project be approved. Funds for this 
project should be appropriated as follows: $37,000 from account 118/7904, 
•Reconstruction and Relief - Unallocated' and $12,000 from account 118/7906, 
'Miscellaneous - Unallocated' 

Your Board RECOMMENDS that the foregoing report of the City 
Engineer be approved. 

6. Sewer Reconstruction 'Prior to Paving' - Phase 1 

"It is necessary to replace certain sewers which are in poor 
condition and lie in streets which are to be paved as a part of the 1973 
Paving Program. These replacements must be done now in order to avoid 
disturbing the new pavement in the future. Locations where construction 


is required are as follows : 

13th & Lakewood % 1,800 

Lane S. of Broadway at Oak $ 2,500 

Pandora & Lakewood $ 2,200 

Lane S. of 13th from Pine to Burrard $ 7,500 

Pandora Street and Lane N. from 

Victoria to Semlin $36,000 

21st Avenue from Ontario to Main $40,000 


The total estimated cost of this project is $90,000. 

I RECOMMEND that $90,000 be appropriated from the 1972 Sewers 
Capital Budget account 'Prior to Paving - Unallocated', account code 
118/7903." 

Your Board RECOMMENDS that the foregoing be approved. 
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7. Block 52 Parking Garage 

By the terms of the lease agreement between Pacific Centre 
Limited and the City of Vancouver, the City has to provide space in the 
Block 52 parking garage for up to 300 monthly contract parkers at a rent 
not exceeding the prevailing rental rate being charged to monthly contract 
parkers at garages in, or serving, competitive office buildings in the 
downtown core of Vancouver. The monthly parking rate being charged for 
unreserved space in the Block 52 garage up to now has been $30.00. 

In a recent siiorvey of monthly parking rates in the downtown core, 
it was determined that the prevailing rate for unreserved monthly parking 
is presently approximately $35.00. Pacific Centre Limited agrees that an 
increase to $35.00 is justifiable. 

It is therefore recommended that the monthly \mreserved parking 
rates at the Block 52 garage be increased from $30.00 to $35.00 and such 
new rates to be effective as soon as practical. 

Your Board RECOMMENDS that the foregoing recommendation 
be adopted. 
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SOCIAL SERVICE AND HEALTH MATTERS 


RECOMMENDATION ; 

1, Group Trailer Parking: 
Evergreen Kennel Club 

The Medical Health Officer reports as follows: 

"An annlication has been received from the Fvcrgreen 
K(»nn<»i Club for the parking of anproximately ten (10) 
campers on the Pacific National Exhibition grounds 
on March 10 and March 11, 1973. 

This group consists of exhibitors in the All Breed 
Dog Show to be held in the Show Mart Building of 
the Pacific National Exhibition. 

Authority for allowing these arrangements is contained 
in By-law No. 3986, Section 3.(2) which reads as 
f 1^1 lows: 

'The Council may, unon the recommendation 
of the Medical Health Officer, permit 
trailers and house-cars to be occupied 
as living or sleeping quarters in areas 
other than those within the boundaries 
of a trailer court for a specified period 
of time. Such permission shall not be 
granted in resnect of individual trailer 
or house-car units but shall be limited 
to prouns comprising ten or more of such 
units . ' 

Sanitary arrangements will be to the satisfaction of 
the Medical Health Officer. 

It is RECOMMENDED that the application be approved." 

Your Board RECOMMENDS that the foregoing recommendation 
of the Medical Health Officer be approved. 
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FINANCE MATTERS 


CONSIDERATIONS 

1. Civic Luncheon - French Language Weekly Newspaper Association 

The City Clerk reports as follows: 

"A letter has been received from Mr. Alan D. Black, President 
of the B.C. Community Newspaper Association, regarding a convention 
to be held at the Hotel Vancouver from July 20 to 24, 1973 by the 
French Language Weekly Newspaper Assoc. (Les Hebdos) . 

The Association is requesting that the City of Vancouver tender 
a luncheon on Sunday, July 22nd, for approximately 150 delegates. 
The approximate cost of this luncheon would be $700.00. 

Your Board notes that Council has dealt with similar requests 
in the past as follows: 

Jan. 25/71 Royal Astronomical Assoc. - No action taken 

Civic Luncheon 

April 25/71 Canadian Library Assoc. - No action taken 

Civic Luncheon 

March 3/72 Canadian College of Teachers - No action taken" 

Civic Luncheon 

Your Board submits the foregoing for the CONSIDERATION of 
Council. 

(A copy of the letter from Mr. Black is circulated for 
the information of Council) 

2. Civic Luncheon - Canadian Physiotherapy Association 


The City Clerk reports as follows: 

j "A letter has been received from the British Columbia Branch 

i of the Canadian Physiotherapy Association advising that its 1973 
! National Congress will be held in Vancouver, June 6th to the 9th. 

1 

' The Association is requesting that the City of Vancouver 

tender a luncheon on June 9th for approximately 350 delegates. The 
approximate cost of this luncheon would be $1,400. 

Your Board notes that Council has dealt with similar requests 
in the past as follows: 

Jan. 25/71 Royal Astronomical Assoc. - No action taken 

Civic Luncheon 

Apr. 25/71 Canadian Library Assoc. - No action taken 

Civic Luncheon 

March 3/72 Canadian College of Teachers - No action taken" 

I Civic Luncheon 

Your Board submits the foregoing for the CONSIDERATION 
of Council. 

I 
i 

j (A copy of the letter from the Association is submitted 

for the information of Council) 
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3. Lower Mainland Municipal Officers Assoc. - Dinner Meeting 

Your Board has received the following report from the City 
Clerk: 

"The Lower Mainland Municipal Officers Association is a chapter 
of the B.C. Body whose membership is drawn from officers of 
municipalities generally in the area from Vancouver to Mission City. 
The Association has dinner meetings about five or six times a 
year for the purpose of hearing speakers address the officials and 
to share with each other, common municipal problems. On these 
occasions, the host municipality arranges for the meeting and 
assumes the cost, less $3.00 per person paid by each member attending. 

Vancouver's turn is about one every three or four years, 
although the last occasion was 1967. 

Since it is the practice throughout the area for the municipalities 
to host this dinner in the manner described, it is respectfully 
requested that the Council consider authorizing the City of Vancouver 
to host a dinner meeting which has been tentatively arranged for 
March 22, 1973. The estimated cost is in the neighbourhood of 
$400.00, although this depends primarily on the attendance of the 
meeting in question." 

Your Board submits the foregoing for the CONSIDERATION of 
Council . 


RECOMMENDATION 

4. Purchase of Canadian Supreme Court Reports & Canada Law Reports 

j The Provincial Court Administrator reports as follows: 

I "In furthering the development of an adequate law library for the 

Provincial Courts in Vancouver, District Judge Eckardt is anxious to 
take advantage of an opportunity to purchase the two part series of 
Canada Law Reports which are a continuation of an older series - 
the Canadian Supreme Court Reports. 

The Canadian Supreme Court Reports section consists of 6 4 
j volumes covering the period 1876 to 1922 in good second-hand condition 
at $750.00. 

The Canada Law Reports section consists of 73 volumes covering 
the period 1923 to 1972 in mixed used and new condition at $750.00. 

! The total series covers all the reported Supreme Court of Canada 

Decisions since 1876 and represents the ultimate authority in Canada 
on the criminal law. 

The volumes from 1876 to 1922 are no longer in print and are 
unobtainable except on rare occasions on the second-hand market. 
Such is the case here. 

The price on the newer volumes (1923-1972) represents a saving 
of approximately 20% on the new price as advised by the vendor. 

The present owner is The Carswell Company Limited of Agincourt, 
Ontario who advise that there are no other opportunities to make such 
1 a purchase in sight at the present time. 

I The cost of the combined series would be included in the 

I Supplemental Estimates - Library for 1973. 

I recommend that the sum of $1,530.00 be appropriated for this 
purchase and be included in the Provincial Court Library budget for 
1973. " 

Your Board RECOMMENDS the foregoing report of the Provincial 
Court Administrator be adopted. 
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PERSONNEL MATTERS 


RECOMMENDATIONS 

1. "Techniques of Task Analysis & Job Restructuring" Course; 

Attendance - One Employee, Personnel Services Department 

The Director of Personnel Services reports as follows: 

"Six courses on the above subject are being sponsored by the 
International Personnel Management Association (formerly P. P. A.) 
and the most convenient one in respect to time and location is 
to be held in San Francisco March 26 to 30, 1973. Specialists 
from the Manpower Management Institute, who have conducted this 
training for staffs of all three levels of government, will be 
the course leaders. 

Task analysis can provide data which are needed to attain, among 
others, the following objectives: 

- elimination of dead-end jobs 

^ design of paraprof essional careers 

- provision of qualification standards based on job 

requirements 

- development of tests which reflect actual job content 

- determination of performance standards directly related 

to objectives and job assignments 

- design of training programs which provide employees with 

the specific skills and knowledges needed for the job 

These objectives, all in the Manpower Planning area, are being 
pursued actively by this Department at the present time. Some 
are being discussed at length with a Committee of Department 
Heads, others with a Committee of Council. It is for these 
reasons that I wish one of my Division Heads, Mr. J. P. Laue , 
Supervisor, Employment and Training to attend. 

The total cost to the City would be approximately $596 (Fee $215; 
Air Fare & Ground Transportation $150; Accommodation $156; Meals 
& Miscellaneous $75) plus five days Leave of Absence with Pay. 
No additional travelling time is required. The Comptroller of 
Accounts advises that the required amount would be available from 
Appropriation 7090/933, Administrative & Technical Courses - All 
Departments . 

As this request is in accordance with Personnel Regulation 248, 
I recommend approval." 

Your Board RECOMMENDS that the above recommendation of the 
Director of Personnel Services be adopted. 

2. Group Policy 8645 - G & GD: Sun Life of Canada 

The Corporation Counsel reports as follows: 

"In June of 1971 the coverage of the above policy 
was extended to certain Museum employees and the 
policy was amended to change the name of the then 
'Vancouver Civic Employees' Union' to the 
'Canadian Union of Public Employees, Local No. 1004 
(Vancouver Civic Employees' Union). Due to the 
fairly complicated nature of the changes proposed, 
a considerable amount of correspondence was entered 
into between the insurance company, the City's 
consultants and the Law Department. The proposed 
changes have now been altered to a form that is 
satisfactory to all parties. 


Cont'd. 
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CLAUSE NO. 2 (continued) 

Fowler & Associates Consultants Limited have 
submitted to the City a form of rider to be attached 
to the above insurance policy which will evidence 
the amendment and extension bD the Group Policy. 

It is recommended that this rider be executed by 
the Mayor and City Clerk and the seal of the City 
affixed thereto." 

Your Board RECOMMENDS that the foregoing recommendation of 
the Corporation Counsel be adopted. 


CONSIDERATION 

3. Sessional Rates for Part-time Medical Staff - Health Department 

The Director of Personnel Services reports as follows: 

"On February 12th, 1971 the Board of Administration approved my 
report recommending new sessional rates for part-time medical 
staff engaged by the Health Department. These rates, which are 
still in effect, are as follows, for a half day session: 

General Practitioner - $40.00 
Medical Specialist - $55.00 

The City Medical Health Officer has now been advised that Medicare, 
from whom these costs are largely recoverable, has approved a new 
scale of maximum rates for which it will authorize payment. 
These are as follows, effective January 1, 1973: 

Rate for Rate for Second 

Half-day Half-day Session 

Session (if on same day) 

General Practitioner $ 64.00 $ 46.00 

Medical Specialist $ 87.50 $ 62.50 

He has learned that the Provincial Government is now paying these 
higher fees and he has therefore asked that I request Council's 
approval for the same schedule for part-time medical staff engaged 
by the City. 

The estimated effect of these proposed rates on total costs and on 
actual net cost to the City is shown below: 

A B £ 

Total paid to Recoverable Net Cost 

Sessional from to 

Medical Staff M edicare Ci ty 

1. Actual 1972 $ 111,572.50 $ 106,393.50 $ 5,179.00 

2. 1973 Estimate 

using present rates 178,210.00 169,474.00 8,736.00 

3. 1973 Estimate using 

new Medicare rates 284,405. 00 240,420.00 I], '(77.00 

4. Increase in net cost 

to the City (3C-2C) '>,24J.OO 

I recognize the need to increase the present sosHiotial rat<>.s , hut 
I believe that those proposed by the City Medical Health Officer 
are too high. In order to maintain consistency in the pay plan 
it would be preferable to continue to use rates which arc more 
closely based on salaries paid to City full-time Medical staff. 
I therefore recommend that Council approve sessional rates as 
follows, effective when adopted: 


Cont' d 
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(PERSONNEL - 3) 


CLAUSE NO. 3 (continued) 

1 . General Practitioners 

The Health and Personnel Services Departments have recently 
agreed on a formula for sessional rates which is used for 
various categories such as Psychologists and Social Work 
Consultants. The formula is calculated on the basis of the 
current rates for full-time employees and includes allowances 
for fringe benefits. This formula is consistent with the 
practice followed by the Federal Government, which also predicates 
sessional rates on full-time salaries. Application of this 
formula to the 1973 salary for Medical Health Officer I 
(Pay Grade 36 $1543-1828 per month) would result in a half-day 
rate of $50.00, an increase of 25% over the 1971 rate. In my 
opinion, this rate would be sufficient to attract qualified 
General Practitioners and I therefore recommend its adoption 
by Council . 

2 . Medical Specialists 

If the same formula were applied to the 1973 full-time City 
salary for Psychiatrists (Pay Grade 39 $1752-2075 per month) , 
the result would be a half-day sessional rate of $57.00, an 
increase of only $2.00 over the 1971 rate of $55.00. 
Experience suggests that recruiting problems could be encountered 
if the rates were at that level. I therefore recommend that the 
$55.00 rate be increased by the same percentage as rates for 
our full-time Psychiatrists have risen since 1971, namely 
16.14%. This would result in a 1973 sessional rate of $64.00. 

The City Medical Health Officer has expressed his disagreement 
with my recommendations and a copy of his memo is attached for the 
information of Council. He is correct that sessional staff are not 
employees in the usual sense. However, this does not alter the 
fact that unless their compensation bears some reasonable relation- 
ship to the salaries for full-time staff, it would be inequitable 
and problems could arise. 

Using this criterion, it is my view that the Medicare rates are 
unreasonable. For example, if the $150.00 per day for Medical 
Specialists is converted to an annual salary, it falls within our 
Pay Grade 52, the level for Commissioner. We should not rush into 
paying such a rate unless it has been clearly demonstrated that 
lower rates will result in recruiting problems or loss of staff, 
as the Medical Health Officer suggests may occur. 

In summary, I RECOMMEND that Council approve half -day sessional 
rates as follows for 1973, effective when adopted: 


General Practitioner 


$50.00 


Medical Specialists 


$64 . 00 


I further RECOMMEND that if experience proves these rates to be 
too low to attract qualified personnel, the rates be increased 
again during the year and raised if necessary for the category 
where difficulty is being experienced." 


Your Board submits the above report of the Director of Personnel 
Services for the CONSIDERATION of Council. 
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INFORMATION 


1 . DEMOLITIONS 

The Supervisor of Property & Insurance reports as follows :- 

"I have received and opened quotations from various contractors 
for demolition of the structures listed below and have awarded 
the contract to the low bidders as noted 


Property 

1023 Woodland 
Lot 4, Blk. 26, 
D.L. 264A 


Project 

Britannia 
Community 
Services 
Centre 


Successful 
Bidder 

J. Olar 


City to 
Pay 

$ 640.00 


Code No. 
5830/428 


3636 & 3642 E. 55th 
Ave. & 7115 Boundary 
Rd., Lots 23, E% & W% 
of Lot 24,25,26,27, 
Blk. 1-3, DL NEk 335. 


S.E. Sector 
Replotting 


Litchfield $2,330.00 4812/75 

Bulldozing 
Ltd. 

(demolition and site clean-up)re: 3636 & 3642 E. 
55th Ave. & 7115 Boundary Road etc. 


3192 S.E. Marine Dr. 
Lot C, Blk. N. Pt. 
8, D.L. 330 


S.E. Sec tor 

Replotting 


Able Demo- 
lition & 
Trucking 
Contractors 
Ltd. 


$ 522. OO 4902-31 


1617 Parker St. Britannia Philip J. $ 325.00 5830/428 

Lot 22, Block 23, Community Schmidt 

D.L. 264A Services 

Centre 


The above contracts have been confirmed by the Board of Administration 
and are reported to Council for INFX)RMATION. " 

Your Board submits the foregoing report to Council for INFX)RMAT-ION . 


RECOMMENDATION 


2. ACQUISITION FOR BRITANNIA COMMUNITY SERVICES 
CENTRE SITE - 936 McLean Drive 


The Supervisor of Property and Insuraince reports as follows :- 

"936 McLeain Drive, legailly described as the South of 
North % of Lots 10, 11, 12, Block 25, D.L. 264A, is required 
for the Britainnia Community Services Centre. This project is 
to be developed as an Urban Renewad Scheme under Section 24 
of the National Housing Act. 

These premises comprise a 2 storey frame dwelling with a 
main floor area of approximately 723 sq. ft., erected in 
1911 on a site 30.5' x 93', zoned RM-3. This dwelling 
contains 6 rooms, 4 plvunbing fixtures, patent shingle roof, 
siding exterior, concrete basement and is heated by a gas- 
fired hot air furnace. This dwelling is in average condition 
for age and type. 

Following negotiations, the owner has agreed to sell for the 
sum of $20,500.00 subject to the following conditions :- 

1. An advance of $1,500.00 to be paid upon delivery 
of a registrable Deed in favour of the City of 
Vancouver. 

2. Date of sale to be on or before June 30th, 1973 at 
the discretion of the owner. 
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Clause 2 Continued 

This price represents a fair and reasonable value for this 
property and has been approved by Central Mortgage & Housing 
Corporation. It is proposed that this dwelling will be 
demolished when vacaint. 

RECOMMENDED that the Supervisor of Property and Insurance be 
authorized to acquire this property for the sum of $20,500.00 
on the foregoing basis, chargeable to Code #5830/427." 

Your Board 

REODMMENDS the foregoing recommendation of the Supervisor of 
Property and Insurance be adopted. 


3. ACQUISITION FOR BRITANNIA COMMUNITY SERVICES 
CENTRE SITE - Known as 1019 Woodland Drive 


The Supervisor of Property and Insurance reports as follows :- 

"1019 Woodleind Drive, legally described as Lot 3, Block 26, 
D.L. 264A,is required for the Britannia Community Services 
Centre. This project is to be developed as an Urban Renewal 
Scheme under Section 24 of the National Housing Act. 

These premises comprise a 2 storey fraxne dwelling with a 
main floor area of approximately 970 sq. ft,, erected in 
1909 on a site 33' x 93.5', zoned RM- 3. This dwelling 
contains 4 rooms on the main floor aoid 4 rooms on the 
second floor. The upper floor was previously rented but 
is now vacant, the owner occupies the main floor. This 
building contains 9 plumbing fixtures, has a patent shingle 
roof, asbestos shingle exterior, a concrete foundation, and 
is heated with an oil-fired hot air furnace. The condition 
of this dwelling is good for age and type. 

Following negotiations, the owner has agreed to sell for 
the sum of $26,500.00 as of March 1st, 1973, subject to 
the owner retaining rent-free possession to April 7th, 
1973. This price is a fair and reasonable value for this 
property axid has been approved by Central Mortgage & Housing 
Corporation. It is proposed to demolish this dwelling when 
vacaoit . 

RECOMMENDED that the Supervisor of Property and Insurance be 
authorized to acquire this property for the sum of $26,500.00 
on the foregoing basis, chargeable to Code #5830/427." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of 
Property and InsuraJice be adopted. 

k. PROVINCIAL GOVERNMENT LAND ACQUISITION PROGtiAMME 
SALE OF CITY-OWNED LOTS IN STRATHCONA AREA 

The Supervisor of Property and Insurance reports as follows :- 

"On December 19th, 1972 City Council approved in principle a 
report of the Board of Administration, Building and Planning 
Matters, dated December 15th, 1972 regarding an offer received 
from the Honourable J.G.Lorimer, Minister of Municipal Affairs, 
to purchase certain City-owned lots in the Strathcona area and 
a 1.2 acre City-owned parcel of land at 14th Avenue and Nootka 
Street. The recommendations as approved by Council are as 
follows :- 
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Clause I4 (.Continued 

1. Agreement on price satisfactory to City Council. 


2. An agreement being entered into with respect to the 
Provincial Government honouring the normal develop- 
ment permit procedures, rezoning, etc. 

3. The Provincial Government by agreement gremt an 
option to the City to repurchase if development 
does not proceed within 18 months. 

4. Satisfactory agreement with respect to taxes or 
grant in lieu of taxes on these laoids when purchased 
^xnd when improved. 


Attached is Schedule "A" listing the aiforesaid Strathcona Area 
liuids. As indicated, four of these properties are improved with 
old buildings currently being rented. Due to the age aind 
condition of these buildings, value herein is in land only. 
This sale is to be subject to existing tensjicies. 

This sale is to be further subject to the prior establishment 
of portions of some lots for street and laine purposes, and the 
registration of bulkhead agreements where required. 

It is noted that this sale does not include all of the City- 
owned lands in the Strathcona Area, there being various lots 
which are held for possible future park development and other 
civic purposes. 

It is also noted that the S 7' of Lot 30, Block 85, D.L. 196, 
(500 Block East Georgia Street), and the N 7« of Lot 12, Block 
76, D.L. 181, (700 Block East Pender Street), were established 
for the future widening of Georgia and Pender Streets respect- 
ively, many years ago. Such widening is no longer required and, 
as part of this sale, it is proposed that these portions be 
added to the respective abutting lots. The City Engineer concurs 
in the closing of these portions eind resolutions for that purpose 
Were submitted under "Motions" at last Council meeting. 

The attached list is divided into 3 groups based on value and 
represents a total sale price of $ 446,915.00 made up as follows :- 

Group 1-31 lots (g $9,500.00 each = $ 294,500.00 

Group 2-10 lots @ $9,000.00 each = $ 90,000.00 

Group 3-3 parcels - 164.25* id 

$380.00 per front ft. = $ 62«415.00 

$ 446,915.00 


The above rates have been established in co-operation with 
Central Mortgage & Housing Corporation acting on behalf of 
the Provincial Government and are considered to be fair and 
equitable. Central Mortgage & Housing Corporation endorses 
the overall sale price herein. 

The matter of sale of the City-owned land at 14th Avenue and 
Nootka Street is still under discussion and will be reported 
at a later date. 

RECOMMENDED that the Supervisor of Property and Insurance be 
authorized to complete the sale of the lands shown on Schedule 
"A" to the Crown (Provincial) for the sum of $446,915.00 
subject to the conditions approved in principle by City Council 
on December 19th, 1972, and the further conditions contained 
in this report and the schedule thereto." 


Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of 
Property and Insurance be adopted. 
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Department Report, March 2, 1973 


SOCIAL SERVICE AND 


CONSIDERATION ; 

1. Lodging House (Row Cabins) 
472 Alexander Street 


In November 1972 the Medical Health Officer ordered the operator of 
the premises at 472 Alexander Street to obtain vacant possession of all the 
accommodation in this Lodging House because of the general uncleanliness 
and deterioration of conditions within the building. 

The Medical Health Officer reports as follows: 

"These premises are now vacant and at present do not constitute a public 
health problem. 

The City Building Inspector has viewed the building and states that at 
present it is not a structural hazard. 

I feel at this time it would be most uneconomical for the owner to re- 
novate this building for public accoimnodation in order to meet the re- 
quirements of the City. 

If Council wishes to take further action against these premises, then 
Council may wish to view the property and deal with it as a nuisance under 
Section 324A of the City Charter. 

Corporation Counsel concurs with this report." 


(SOCIAL - 1) 


HEALTH MATTERS 
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Department Report, March 2, 1973 (HARBOURS - 1) 


HARBOURS AND PARKS MATTERS 


CONSIDERATION ; 

1 . Capilano Canyon Park 

The Corporation Counsel reports as follows : 

"On November 15, 1971/ the Board of Parks and Public Recreation 
passed a resolution agreeing in principle to turn over to the 
Vancouver Fraser Park District the 166.23 acres of Capilano 
Canyon Park owned by the City. The wording of the Board's 
resolution included a condition precedent calling for the 
District of North Vancouver to agree to transfer the remain- 
ing 54.95 acres of Capilano Canyon Park to the Regional Park 
District at the same time. Subsequently, on March 13, 1972, 
the District of North Vancouver passed a resolution agreeing 
to transfer all but a 2.6 acre area which the District wished 
to retain for local park purposes. The District has agreed 
to zoning of this 2.6 acre portion as a permanent public park 
and the Greater Vancouver Regional District Park Committee 
has since agreed to accept the transfer on these terms. 

On January 29, 1973 the Board of Parks and Public Recreation 
passed the following motion: 

'Whereas the Vancouver Park Board has care and custody 
of 221.18 acres of park known as Capilano Canyon Park 
in the District of North Vancouver, and 

Whereas Capilano Canyon Park has been proposed as a 
Regional Park in the 1966 Lower Mainland Regional 
Planning Board report, 

BE IT THEREFORE RESOLVED: That the Board agree in 
principle to turn over the 166.23 acres of Capilano 
Canyon Park owned by the City of Vancouver to the 
Greater Vancouver Regional District for use as a 
regional park, providing the District of North Van- 
couver agrees to transfer to the Greater Vancouver 
Regional District the remaining 54.95 acres of 
Capilano Canyon Park leased by the Vancouver Park 
Board since May 1, 1954 for 20 years for $1 per year 
excepting a 2.6 acre portion thereof to be retained 
by the District of North Vancouver and dedicated for 
park purposes.' 

Because this property is owned by the City, if Council wishes to 
give effect to the resolution of the Park Board, it will be neces- 
sary to have a resolution of Council authorizing the conveyance of 
this property from the City to the Greater Vancouver Regional 
District for use as a Regional Park." 

The Corporation Counsel submits the foregoing for the CONSIDERATION 
of Council. 


#2 
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Department Report, March 2, 1973 (BUILDING - 1) 

BUILDING AND PLANNING MATTERS 

RECOMMENDATION 

1. Amendments to the Text of 

the Zoning & Development By-law 

The Deputy Director of Planning and Civic Development reports as 
follows : 

"Among the many amendments to the Zoning Bylaw which are under 
consideration, there are two matters which it is felt can be 
dealt with immediately and with benefit. These are: 

(i) an amendment to include parking above-grade in the 

measurement of FSR in commercial and industrial dis- 
tricts, and 

(ii) a technical matter of signs in the CRM-2 District to 
correct an omission in the original bylaw. 

The Director of Planning and Civic Development has made appli- 
cation to amend the text in both these cases, while the draft 
Bylaw is in course of preparation. This will enable Council, 
on report from the Director of Planning, to hold up permit 
applications which contravene these two proposed amendments, 
pending the holding of a public hearing and enactment of the 
Zoning Bylaw amendment. 

It is RECOMMENDED, therefore, that Council: 

(a) confirm the Director of Planning 's action in making 
applications to amend the text of the Bylaw 

(b) refer the applications direct to a public hearing 
after report from the Technical Planning Board and 
the Vancouver City Planning Commission 

(c) instruct the Director of Planning to refer to Council 
for consideration any applications made after this 
date which would contravene the proposed aunendments . " 


CONSIDERATION 

2. B. C. Tel Office Building - 

Development Permit Application #60176 

The Deputy Director of Planning and Civic Development reports as 
follows : 

" The Technical Planning Board had in front of it at its meeting on February 23, 
two applications from the B.C. Telephone Company to develop the property they 
own on Seymour Street. The development is in two parts: 

(1) an extension of the present building in an identical form 
for a distance of approximately 80', and 

(2) a two-level building on the balance of the site up io Georgia 
Street, with landscaping on the Georgia Street frontage. 

The major extension is to house new equipment and to extend the equipment 
presently located in the Seymour Street building, and it is understood that the two- 
level development is of a temporary nature (temporary for an indefinite period), 
anticipating an eventual need to extend the equipment building yet further. 

The 80' addition is at variance with the requirements of the Zoning By-law, 
though only by being one floor too tall. The B.C. Telephone Company is extremely 
anxious to get its development permit as its schedule is for commencement of the 
building by July 1973, to enable the equipment to be operational by December 1974. 
The development permit application was first made in September 1972, after some 
earlier discussion with the Telephone Company. 
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Clause No. 2 continued 


The matter was reviewed by the Civic Design Panel in a preliminary way 
at its meeting on February 15th and they advised the Technical Planning Board that 
the low building was acceptable, but that the extension of the present building was 
quite unacceptable as it further added to an already massive building. 

The Technical Planning Board agree with the conclusions of the Design Panel 
but, in view of the implications of refusing this development permit application, 
which would presumably result in a substantial delay to constructing the building, 
installing the equipment and providing the extended services, the Technical Planning 
Board requested that this matter be referred to Council for its guidance before 
making a decision. This item is therefore referred by the Technical Planning Board 
for the Consideration of Council." 


Department Report, March 2, 1973 (FINANCE 


FINANCE MATTERS 


INFORMATION 

1. HPS Project (Inter-Institutional Policy Simulator) 

The Director of Planning, Director of Social Planning, Deputy City Engineer and 
Director of Finance submit the following report for Council Information; 

"The City's participation in the HPS (l nter-l nst i tut ional Policy Simulator) 
Project was originally approved by City Council in March 1970. At that time the 
participants were the University of British Columbia, the City of Vancouver, and the 
Greater Vancouver Reg lonal District, with major funding assistance from the Ford 
Foundat ion . 

The City Departments involved were Planning, Social Planning, Finance and Engineering 
with the Director of Planning being the chief City representative on the MPS Core 
Group (management team) and for reporting to Council. 

At a later stage the Province joined the project by naming a provincial representative 
from Municipal Affairs to the Core Group. More recently, the Ministry of State for 
Urban Affairs became a major participant in I IPS, particularly with respect to funding. 

The following 3 paragraphs from a previous report to Council express City officials' 
original reasons for recommending the project to Council. 

'In looking at the history of urban development over the past few decades it 
now appears that almost any piece of major legislation, no matter how desirable 
it first appeared, had remote and unforeseen consequences that were disruptive 
and undesirable. 

The simulation model project is a serious attempt to develop a mechanism where- 
by not only the immediate consequences, but also the remote consequences of 
urban decisions can be tested and discovered prior to the decisions being 
implemented. 

If urban decision makers (i.e. City Councils) are enabled to see the probable 
consequences of proposed actions then more alternatives can be tested and more 
effective decisions will result.' 

We felt that if there was even a slight chance that such a mechanism could be developed 
it was worth a great deal of effort because of the potential benefits to the urban 
decision making process. 

The project at the beginning of 1972 reached a crucial stage of development. Manage- 
ment difficulties and research co-ordination problems arose and had to be resolved. 
The Core Group, being the management group representing the I nter- 1 nst I tut ional 
participants, assumed a much more aggressive role. 

By August 1972 the management difficulties were mostly overcome. However, the research 
problems could not be solved so readily. In November 1972 an internal research review 
was carried out and the following conclusions drawn: 

I. At the time the project commenced there was considerable variance of opinion 

among the participants as to the time frame over which projections could reasonably 
be made. Some participants were considering only a five year horizon as practical, 
whereas others were hoping to look over a horizon from AO to 100 years. Because 
this century has a history of rapid technological innovation which changes the 
social structure in a radical and basically unpredictable fashion over periods 
on the order of fifty years, and because the technology of modelling itself is still 
quite young, it was decided during the internal research review that the 5 to 15 
years horizon would be most appropriate. (Any model may be run for an arbitrary 
number of years, but the output would become totally unreal iable after a term of 
years, depending on the design of the model.) It should be clear that any 
projections with a reasonable level of confidence would be quite useful over the 
shorter time horizon. it is also felt by a number of the project's participants 

that unexpected and unfortunate aspects of planning decisions should show themselves 
within the fifteen year time span. 



Cont'd 
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CLAUSE NO. 1 (continued) 

2. There is difficulty in interconnecting the large models that have already been 
or are being developed. This can be accomplished, but the projections of policy 
changes might have to be done on an overnight or batch basis rather than having 
the user sit down at a computer terminal and interact with the simulator. The 
ability to interact (vary policy ducisioivi) during the running of the simulator 

was considered to be an Important feature. The viewing of the results of a set 
of policy interventions cculd still be done on TV style output screens. 

3. With the large models it is not economically feasible to make a wide variety 

of interventions interactively. Either the user would have to regard his Interventloi 
as an 'investment' and study the results carefully, or the interventions would 
have to be calculated on the less expensive overnight basis. 

The interaction of staffs of all participating institutions and levels of govern- 
ment has been considered valuable and in particular has facilitated the informal 
exchange of information and viewpoints among the City, GVRD, MSUA, and UBC. 

5. There Is a question of how small the geographic data regions modelled can be and 
how many classes each variable (such as housing or employment type) can be broken 
into. It is clear that any simulation model could exceed today's computing capacity 
by trying to deal with too many small units. It is not clear how disaggregated a 
model has to be in order to be useful. The basic contention of the project is 
still that models with a useful level of disaggregation may be run interactively 
and economically with today's equipment. 

The internal review has resulted in a much tighter management structure for the project. 
There is now a Research Director with authority to control and co-ordinate the develop- 
ment of the models. This creates a situation totally new in the two and one half 
year history of the project. The past work can now form a foundation for the more 
focused effort of the next six months (ending June 1973). This six months' period 
is really the test of whether the MPS project has created a set of computer tools, 
a body of common knowledge, and a group of people who can turn out useful simulations. 

Although it is now clear that many participants had hopes for the project which are 
not feasible, each of the Core Group members has given their support to the new six 
month program, it is clear to all parties that the current form of the project 
should cease if the six month program does not meet its goals. 

If the six month period fails to produce positive Indications of useful results from 
an overall set of sub-models interacting together in a workable manner, government 
and university will recommend to their respective sponsors that the MPS project be 
terminated. If the goals are met, the spirit of current agreements with Ford Foundation, 
the Ministry of Statefor Urban Affairs, UBC, and the Greater Vancouver Regional District 
is that further support will be negotiated. At that point in time success will indicate 
that the project has been able to demonstrate clear potential for usefulness, as well 
as some specific efforts which will be useful at that time. 

The Four Goals for the Six Month Plan (by May 31, 1973) 

(1) The four basic models (population, economics, land use, and transportation) 
must be operative in simplified but interactive form by mid-May. 

(2) Full documentation of all MPS models must be prepared and published. 

(3) Likewise, detailed documentation of the basic computer system must be prepared. 

(*») A plan and strategy for continuing the work for the remaining two years must 
be prepared and agreed to by all participants. 

UBC Representation 

Professor Crawford Hoi ling and Dr. M. Goldberg, the original University participants 
In the project, have withdrawn and Deputy President William Armstrong of UBC now 
represents the University for management purposes. 


Cont'd 
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CLAUSE NO. 1 (continued) 
C?ty Staff and Money Input to the Project 

Council originally approved, as the City's input into MPS, certain senior staff time 
worth approximately $70,000 over the five year period of the project, plus $-100,000 
to be also spread over the five year period. To date, staff time input has been less 
than originally anticipated and $31,000 of City funds have been spent to the half way 
point (2i years). Almost all of the $31,000 has been spent on research of direct 
interest and benefit to the City as well as MPS. Further commitments of City funds 
in the amount of $20,000 - 25,000 exist to the ilPS project to the end of the project's 
fiscal year 3. Therefore, total expenditures and commitments are slightly less than 
the original schedule anticipated. 

The total fiscal year 3 budget of the project is $'i't7,000 of which $25,000 
represents City cash input.'' 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY DEVELOPMENT 

February 22, 1973 


A meeting of the Standing Committee of Council on Community' 
Development was held in the #1 Committee Room, City Hall, on Thursday, 
February 22, 1973, at approximately 3:30 p.m. 

PRESENT: Alderman Volrich (Chairman) 

Aldermen Harcourt, Marzari and Rankin 

CLERK : M. James 

Adoption of Minutes 

The Minutes of the meeting of February 8, 1973, were adopted. 

PART I 

The following recommendations of the Committee are submitted 
to Council. 

RE CgyiME NDAT I ONS 

1 . Aid to Information Centres 

Through the Director of Social Planning the Committee was 
advised of requests received by the Director of Social Planning for 
office equipment and City furniture for non-profit organizations 
operating in the City. 

The Director of Social Planning recommended as policy and 
procedure the following: 

"A. POLICY 

That, pursuant to advice from the Director of Social Planning, 
the City Purchasing Agent be authorized to either loan or 
donate furniture and office equipment to non-profit organi- 
zations, provided that 

(a) The Director of Social Planning is satisfied that the 
recipient is a non-profit organization. 

(b) The furniture and equipment is surplus to the present 
or future needs of the City and Associated Boards, and 

(c) The total value of the furniture and equipment loaned 
or donated to any one organization does not exceed 
$2,500.00. 

B. PROCEDURE 

1 . Loaned Furniture and Equipment 

(a) The City Purchasing Agent shall obtain a written 

agreement from the organization wherein the organi- 
zation shall agree to return loaned furniture and 
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Clause 1 continued 

equipment to the City's Surplus Stores when the or- 
ganization has no further need for it, or when its 
return is requested by the City. 

(b) The City Purchasing Agent shall maintain a record 
of furniture and equipment on loan and will arrange 
for its return to Surplus Stores when the loan 
agreement is terminated. 

(c) In cases where a loan is made pursuant to advice 
from the Director of Social Planning, he shall 
notify the Purchasing Agent if and when the loan 
agreement should be terminated. 

2 . Donated Furniture and Equipment 

Ownership shall be transferred by the Purchasing Agent 
to the non-profit organization." 

The Corporation Counsel, when asked for his opinion, advised 
as follows: 

"While this is really a policy matter, it is my opinion that it is 
wholly inappropriate for Council to delegate to a City official 
or officials the power to make a final decision in respect of the 
disposition of any City property. Under the circumstances, it 
seems to me the best solution would be to have Council delegate 
this function to the Standing Committee on Community Development. 
If this were done, then the Committee could call upon the Director 
of Social Planning to report on each request, and after the Committee 
has made a decision, the Purchasing Agent could handle the admin- 
istrative details." 

These two reports were discussed at length by your Committee, and 
the points they raised were given detailed consideration. After dis- 
cussion, your Committee 


RECOMMENDS 


That Council adopt as policy that, subject to approval of each 
individual request and recommendation to the Vancouver City 
Council by the Community Development Committee, and subject 
to advice from the Director of Social Planning, the City Pur- 
chasing Agent be authorized to either loan or donate furniture 
and office equipment to non-profit organizations, provided 
that 

(a) The Director of Social Planning is satisfied that the 
recipient is a non-profit organization. 

(b) The furniture and equipment is surplus to the present 
or future needs of the City and Associated Boards, and 


(c) The total value of the furniture and equipment loaned or 

donated to any one organization does not exceed $2,500.00. 


469 


standing Committee on Community Development 
February 22, 1973 


Clause 1 continued 

2 . That the following be adopted as the procedure for the physical 
transfer and maintenance of records of loaned and/or donated 
furniture and equiment: 

Loaned Furniture and Equipment 

(a) The City Purchasing Agent shall obtain a written agreement 
from the organization wherein the organization shall agree 
to return loaned furniture and equipment to the City's 
Surplus Stores when the organization has no further need 
for it, or when its return is requested by the City. 

(b) The City Purchasing Agent shall maintain a record of 
furniture and equipment on loan and will arrange for its 
return to Surplus Stores when the loan agreement is 
terminated . 

(c) In cases where a loan is made pursuant to advice from the 
Director of Social Planning, he shall notify the Purchasing 
Agent if and when the loan agreement should be terminated. 

Donated Furniture and Equipment 

Ownership shall be transferred by the Purchasing Agent to the 
non-profit organization. 

3. That, if the organization is not a registered society, then ^ ^ 
the material be lent to an individual to be used by the non- 
registered society. 

During the discussion, leading to the development of the above 
recommendations, the Committee felt it would be appropriate to have 
information on area councils and information centres, dealing with 
such items as source and application of funds, staff, sphere of oper- 
ation, and programs. 

The Director of Social Planning was asked to provide this 
information. 

PART II 

The following is submitted to Council for information. 

2 . Beautif ication West Broadway 

The Committee reported on part of its actions to Council at 
its meeting of February 27, 1973. 

During the discussion of the general matter of Broadway 
beautif ication at this Committee meeting, it was noted that the 
Committee had received in writing the position and/or recommendations 
of the group representatives, the merchants and the citizens in the 
area, but had had no report other than the oral report sut«tnitted by 
Alderman Harcourt on the position of the property owners in the 
community areas. They received this material and the Committee 


470 


standing Committee on Community Development 

February 22, 1973 4 

Clause 2 continued 
RESOLVED 

that the property owners in the community area in the Broadway 
beautif ication scheme be requested to advise this Committee in 
writing of their recommendations, comments and position on the 
matter of Broadway beautif ication at the present time. 

3 . Pacific National Exhibition 

The Chairman referred to the instructions of the Mayor, 
which referred to this Committee the matter of the relationships 
between the Pacific National Exhibition, the City of Vancouver, 
the local communities surrounding the P.N.E. and other areas. 

The Chairman gave the Committee members in an oral report 
his thinking on the matter of investigating these relationships, and 
in general they are as follows: 

- invite representatives from the P.N.E. to participate 

- invite comments from the Greater Vancouver Regional 
District 

- ask all interested parties who have the desire to submit 
information to the Committee, to do so as soon as pos- 
sible and in advance of any appearance before the Committee 
by way of delegations 

- delegations be heard at an evening meeting or meetings, 
if required 

- a proposed timetable for this review would be to meet 
with the P.N.E. on March 22, hold a public meeting or 
meetings on April 5 and subsequent days, and attempt to 
finalize the information gathered and prepare and submit 
a report to Council on or about April 17, 1973. 

The Chairman offered his opinion that any review of the 
relationships should be made after having information on the terms 
of the present legislation relating to the P.N.E., the terms of the 
lease arrangements between the City of Vancouver and the P.N.E., a 
summary of all long-term subleases entered into by the P.N.E. and 
other parties, and a summary of the present administration of the 
P.N.E. A further point suggested by the Chairman is a review of 
comparable relationships in Canada, i.e. the Canadian National 
Exhibition in Toronto and various other provincial exhibitions . 

The Chairman suggested that it would be necessary for the 
Committee members to have, prepared by the various departments of 
the City, copies of statutes and leases, P.N.E. annual reports, 
physical inventories of the P.N.E,, the financial situation of the 
P.N.E. and that this material should be in the hands of the Committee 
members two weeks from today. 

It was also suggested that the Committee members should 
have information on the correct method required to rescind or change 
any statute relating to the P.N.E. 
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Clause 3 continued 


The Committee discussed this suggested program and 

RESOLVED 

That the recommendations submitted to this meeting by the Chair- 
man be approved . 

4 . Expropriations: Tenants' rights 

Reference was made to the previous information submitted to 
this Committee, and previous action of Council on the matter of the 
problems tenants, who occupy expropriated property, might have in 
finding alternative accommodation. 

It was agreed this item would be discussed fully at the next 
meeting of the Committee and the Supervisor of Property & .Insurance be 
requested to give a report reference on this matter. 


The meeting adjourned at approximately 4:20 p.m. 
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PART REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON SOCIAL SERVICES 



March 1, 1973 


A meeting of the Standing Committee of Council on Social 
Services was held in the #1 Committee Room, third floor, City 
Hall, on Thursday, March 1, 1973, at approximately 1:30 p.m. 


PRESENT; 


Alderman Rankin (Chairman) 
Aldermen Hardwick and Marzari 


ALSO PRESENT 


ABSENT; 


CLERK: 


Mr. J. Denofreo, Representative of the 
Provincial Department of Rehabilitation 
and Social Improvement 

Alderman Linnell (Leave of Absence) 

M. Kinsella 


The following recommendation of the Committee is submitted 
to Council. 

RECOMMENDATION 

1. Council Delegation to Victoria 
in Support of the Boyd Report 

Council on January 23, 1973, unanimously adopted the following 
motion : 

"THAT the Boyd report forwarded to the Minister of Rehabili- 
tation and Social Improvement, under cover of letter dated 
February 4, 1972, in respect of increase in social 
allowance rates, be adopted in principle as updated to the 
present, and a Council delegation proceed to Victoria in 
support therefor." 

Subsequent to this. Mayor Phillips on January 31, 1973, delegat 
Alderman Rankin with power to add, to proceed to Victoria in support 
of the Boyd report respecting increase in social allowance rates. 

Mr. Denofreo intimated to your Committee that a meeting with 
the Hon. Norman Levi, Minister of Rehabilitation and Social 
Improvement, has been tentatively arranged for Monday, March 12th. 
Mr. Denofreo agreed to confirm this date with the Clerk. 

RECOMMENDED that Council approve the travel costs of representatives 
of outside groups accompanying this delegation to Victoria; 

FURTHER RECOMMENDED that the composition of the delegation from such 
outside groups be at the discretion of the Chairman, but that such 
representatives number no more than ten (10) . 


AMENDED 


REPORT 
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STANDING COMMITTEE ON FINANCE & ADMINISTRATION 


REPORT TO COUNCIL 



FEBRUARY 22, 197 3 


A meeting of the Standing Committee of Council on Finance and 
Administration was held in the No. 2 Committee Room, third floor. 
City Hall, on Thursday, February 22, 1973 at 1:30 p.m. 


PRESENT: 


Alderman Bowers (Chairman) 

Aldermen Gibson, Harcourt and Volrich 

Mayor Phillips 


CLERK TO 
THE COMMITTEE: 


R. Henry 


PART II 


1. 


City of Vancouver: Borrowing in Europe 


The Director of Finance submitted a report dated February 19, 1973, 
concerning background information and the current situation of the 
City's borrowing position in Europe. 

The Director of Finance explained that he had submitted this 
report in view of the latest devaluation of the U.S. Currency; and 
since submitting this report in which he recommended the City withdraw 
from the Swiss borrowing queue, the situation has changed to the 
extent that he now advises the City's option be kept open until June 
or July and therefore he was submitting his report merely for information 
to the Committee at this time. 

RECOMMENDED that the Director of Finance's report of February 19 
be received for information. 

2 . 1973 Indemnities for Aldermen and Mayor 

The Committee noted a report from the Chairman dated February 14 
concerning recommendations in respect to indemnities for Members of 
Council and the rationale for increasing these indemnities in 1973. 

In explaining his report, the Chairman was of the opinion that 
the present Council should not approve any major change of advantage 
to its own indemnities and therefore this is the reason that he is 
proposing that no major change be considered until 1974, with any 
change being effective in 1975. 

After due consideration the Committee recommended that the 
following recommendations of the Chairman with respect to indemnities 
to Members of Council be approved: 

(a) that a major review of Council salaries be undertaken in 

1974, when possible changes in civic government will have been decided on. 

(b) that no major changes in such salaries proposed by this 
Council take effect before Jan. 1, 1975. 

(c) that for 1973, indemnities for aldermen and for mayor be 
increased by approximately 7.5%, to $7,224 and $24,080 respectively, 
this percentage reflecting increased earnings in the Vancouver area 
last year. 

(d) that a similar adjustment be made for 1974, with the percentage 
determined at that time. 


Cont ' d. , . . 
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3 . Park Board Indemnities 

The Chairman advised that he had received a letter from the Chairman 
of the Park Board requesting reconsideration of a recent decision of 
Council, turning down the Park Board's request for a Charter Amendment 
to increase remuneration to its members. 

It was resolved 

THAT the Chairman of the Park Board's request to appear before the 
Committee at the next meeting be granted, to discuss the matter of 
the Park Board Members' remuneration. 


4 . Procedure By-law 

At its meeting on February 15, the Committee made a superficial 
review of proposed changes to the Procedure By-law and at that meeting, 
because of a lack of time, agreed to consider the matter in more detail 
at this meeting. The Committee noted the report of the City Clerk, 
which had been slightly revised from the previous week, setting out 
proposed revisions. The Committee considered each clause seriatum, 
and took action as follows: 

RECOMMENDED 

Clause 3 - THAT Sub-sections 1 and 2 dealing with the first meeting 

of Council and the swearing in of members be deleted 
since both appear in the Vancouver Charter. 

Clause 4 - THAT the Deputy Mayor be named as one of those who, in 

the absence of the Mayor, may summon a special meeting 
of Council (a slight correction in the grammar will be 
made by substituting the words "the Mayor's" for the 
word "his" in the third line of this clause) . 

Clause 9 - THAT, in the absence of the Mayor, the Deputy Mayor 

should take the Chair and in the absence of both the 
Mayor and the Deputy Mayor, the City Clerk should call 
the meeting to order and seek the appointment of a 
Chairman . 

Clause 10 - THAT this clause dealing with the appointment of an 
Acting Mayor, be deleted, since this already in the 
Charter. 

Clause 17 - THAT this clause dealing with members voting be amended 

so that the presiding officer excuse a member who does 
not wish to vote, rather than the Council excusing the 
member, and 

FURTHER THAT, if a member does not vote without being 
excused, he shall be recorded as voting in the 
AFFIRMATIVE on the question before Council, provided 
this does not apply to one prohibited or personally 
interested . ' ~ 


Clause 24 - As a result of the experimentation of Council on 

February 20th, whereby a record was made of members 
voting in the negative, it was agreed that this 
practice be continued. 

THAT the procedure be incorporated into the By-law, 
It was further recommended 

THAT the procedure for the taking of a formal recorded 
vote be retained. 


Cont'd. 
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Procedure By-law (cont'd.) 

Clause 29 - THAT Clause D of sub-section 1 be changed to read 

"Department reports" instead of "other matters" which 
will reflect the new procedure of reporting to Council. 

THAT Clause B of sub-section 2 be made to read "Reports 
may, by resolution, be adopted or otherwise dealt with 
without being read," and that in the proviso the word 
"one" in the second last line be changed to the 
word "the". 


Clause 31 - THAT Sub-section 2, dealing with motions, have a 

provision that the call for notice of motion cannot 
be made when debate has commenced. 

THAT Sub-section 3, in the fifth line, after the words 
"read to the meeting", there be added the words 
^'unless previously distributed". 


Clause 34 - THAT after the word "moved" in the second line 

the words "except in filling blanks, when the one least 
likely to be accepted will be voted on first". 

FURTHER THAT, to clarify the meaning of the last sentence, 
of this clause, it be deleted and be replaced by the 
following "Only one amendment to the main motion and 
one amendment to the amendment may be permitted at any 
one time" . 

Clause 52 - This section at the present time provides that if the 
Committee of the Whole has reported, the Council may 
again take steps to alter the by-law. It is 
recommended 

THAT the opportunity for changing a by-law be limited 
to the time when Council is in Committee of the Whole 
and that the Procedure By-law should be so altered to 
recognize that the Committee will report a by-law 
complete or with amendments. 

'"^&^58^ - THAT these clauses be repealed and a clause be 

inserted in their place to the following effect: 
"Communications intended for Council shall be received 
by the City Clerk and 

(a) submitted to Council directly; or 

(b) submitted to Council along with a report from the 
Board of Administration or City officials; or 

(c) circulated to Members of Council for information; or 

(d) referred directly to a Department for action or 
reply when the matter is purely of an administrative 
nature . 

Provided however, THAT in cases where correspondence is 

not put directly to Council, copies shall be provided 

to Members of Council with a notation as to action taken," 

Clause 60 - This section provides that when a Committee is appointed, 

the first named shall call the first meeting of the 
Committee. It is recommended 

THAT the section be changed to require that the first 
name shall be the Chairman who shall be responsible for 
calling the first meeting of the Committee, etc. 


Clause 60A - THAT this clause dealing with a Quorum be retained. 


Cont'd. 
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Procedure By-law (cont'd.) 

Clause 61 - That this clause be changed to 

"THAT the mayor be, ex-officio, a member of any Committee 
and shall be counted, on his arrival, in calculating 
a quorum". 

Clause 63 - THAT the words after the word "members" be deleted 
and the following words be added in lieu thereoT 
"but shall not vote". 


Clause 65 - Sub-section 2, dealing with committees generally, provides 

for the disposition of a question in the case of a tie 
vote. This is a different rule in Standing Committees, 
under 66 (a) and has proven to be very useful in 
practice. It is recommended 

THAT Sub-section 2 of Clause 65 be made subject to 
Clause 66 (a) 

Clause 66 - This section was repealed because it limited drastically 

the scope of Standing Committees. It is a general 
clause and applied to special committees as well as 
standing committees. 

However, it is recommended 

THAT in regard to special committees, the old clause 
which requires the committee to report on matters 
specifically referred to, be re-established. (We are 
speaking here of AD HOC Committees.) 

With regard to standing committees it is recommended 

THAT words similar to the following be used: "to report 
to Council on matters connected with the duties imposed 
upon them as often as in the opinion of the Committee, 
the interests of the City may require, and to report 
to Council whenever specifically directed to do so by 
Council. Such committees to recommend action by Council 
to the degree it deems necessary." 


Following the consideration of the revisions to the Procedure 
By-law your Committee RECOMMENDS 

THAT the Corporation Counsel be directed to prepare the necessary 
word changes, submit the amending by-law to Council and subsequently, 
the printing of the consolidated by-law. 


5. In-Camera Matters 

The Committee discussed the matter of subject matters being dealt 
with In-Camera and as a means of discouraging as much as possible, 
being dealt with this way. Alderman Volrich was requested and agreed 
to prepare a report on the guidelines for In-Camera matters for the 
next meeting of the Committee. 


The Committee adjourned at approximately 3:20 p.m. 


********* 
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CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 
MARCH 13, 1973 

A Regular meeting of the Council of the City of Vancouver was 
held on Tuesday, March 13, 1973, in the Council Chamber at 
approximately 2:00 p.m. 

PRESENT : Mayor Phillips 

Aldermen Bowers, Gibson, Harcourt, 

Hardwick, Linnell, Marzari , 
Massey, Pendakur, Rankin and 
Volrich 

CLERK TO THE COUNCIL: R. Thompson 

PRAYER The proceedings in the Council Chamber were opened with 

prayer . 

ACKNOWLEDGMENT 

The Mayor acknowledged the presence in the Council Chamber 
of students from Kerrisdalc Elementary School, under the direction 
of Mrs . Kero . 

'IN CAMERA' MEETING 

The City Clerk reported that the 'In Camera' Committee was 
not in agreement that one of the items be 'In Camera' and therefore 
it was the view that the item should be dealt with by Council in 
open session. 

ADOPTION OF MINUTES 

MOVED by Aid. Pendakur, 
SECONDED by Aid. Bowers, 

THAT the Minutes of the Regular Council meeting (with the 
exception of the 'In Camera' portion), dated March 6, 1973. be 
adopted . 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Hardwick, 
SECONDED by Aid, Linnell, 

THAT the Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 

UNFINISHED BUSINESS 

1 . Car Wash : 

2786 West 16th Avenue 

It was agreed to defer consideration of this matter ponding 
the hearing of a delegation later this day. 

2 . Procedure By-law 

The Council further considered clause 4 of the report of the 
Standing Committee on Finance and Adminis teration , dated 
February 22, 1973, and dealing with the Procedure By-law. 


cont 'd . 
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UNFINISHED BUSINESS (cont'd ) 

Procedure By-law (cont'd) 

After due consideration of the various clauses in the Procedure 
By-law, referred to in this report, it was, 

MOVED by Aid. Bowers, 

THAT the proposed changes as recommended re the following 
clauses of the Procedure By-law be adopted: 

Clauses 3, 4, 9, 10, 24, 29, 34, 52, 57, 58, 
60, 60A, 61 and 65 

- CARRIED UNANIMOUSLY 

The Council dealt with recommendations respecting the following 
clauses of the Procedure By-law as shown hereunder: 

Clause 17 : first paragraph, re proposal that presiding officer to 

excuse from voting 

MOVED by Aid. Volrich, 

THAT the change proposed by the Committee be approved. 

- LOST 

(Aldermen Bowers, Hard wick, Linnell, Marzari , 
Pendakur and Rankin voted in the negative) 

Clause 17 : second paragraph, re not voting and being declared, 

therefore, in the affirmative 

MOVED by Aid. Bowers, 

THAT the change proposed by the Committee be approved. 

- CARRIED UNANIMOUSLY 

Clause 31 : first paragraph, re not being able to call for notice 

once debate has commenced 

MOVED by Aid. Rankin, 

THAT the proposal be not approved but rather the present 
wording in the Procedure By-law be retained. 

- CARRIED UNANIMOUSLY 

Clause 31 : second paragraph, providing that notice of motion need 

not be read to the meeting if prev- 
iously distributed 

MOVED by Aid. Rankin, 

THAT the change proposed by the Committee bo approved. 

- CARRIED UNANIMOUSLY 

Clause 63 : re members of Council attending meetings of which they 
are not members 

MOVED by Aid. Bowers, 

THAT this section be changed to read as follows: 

"Members of the Council may attend meetings of the 
Committees of which they are not members and may 
take part in discussion and debate but shall not 
vote" . 

- CARRIED UNANIMOUSLY 


cont 'd 
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UNFINISHED BUSINESS (cont'd) 

Procedure By-law (cont'd ) 

Although not reported upon by the Committee, reference was 
made to the present Section 51 of the Procedure By-law in which 
the various steps for passing a by-law are set out. After due 
consideration, it was, 

MOVED by Aid. Linnell, 

THAT the Corporation Counsel be asked to review this section 
and report at a future meeting with his opinion in regard to 
this procedure. 

- CARRIED UNANIMOUSLY 
COMMUNICATIONS OR PETITIONS 

1. Canada Conference for 

Abortion Law Repeal; Delegation Request 

MOVED by Aid. Rankin 

THAT the request of the Canadian Women's Coalition to Repeal 
the Abortion Laws, to appear before the Council be approved. 

- CARRIED 

(Aldermen Bowers, Massey and Marzari 
voted in the negative) 

2. Delegation Request: 

The Right to Life Society of B.C . 

MOVED by Aid. Rankin, 

THAT the request of the Right to Life Society of B.C. to 
appear before the Council, should the Council hear a delegation 
from the Canadian Women's Coalition to Repeal the Abortion Laws, 
be approved . 

- CARRIED 

(Aldermen Marzari and Massey voted in 
the negative) 

(It was agreed both delegations would be heard later this 
evening in view of the date of the Canada Conference for 
Abortion Appeal to be held in Toronto March 16 to 18, 1973.) 

3 . Harness Racing; P.N.E . 

A request was noted from the B.C. Standardbred Association 
asking an opportunity to appear before Council in respect of use 
of the P.N.E. park for harness racing during the off season. 

During consideration of this matter debate ensued on whether 
the delegation should be heard by the Council or by the P.N.E. 
It was finally, 

MOVED by Aid. Rankin, 

THAT the delegation bo hoard by Council. 

- CARRIED 

(Aldermen Bowers, and Marzari voted in 
the negative) 

(The Mayor advised it would be suggested to the organization 
that they may wish to have their delegation heard by the 
P.N.E., otherwise the Council will receive their delegation) 
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COMMUNICATIONS OR PETITIONS (cont'd) 

4. Expropriation for New Runway: 
Airport 

The Council noted the following telegram from Mr, L.W.F. Beasleigh, 
Special Projects, Ottawa: 

"YOU WILL BE AWARE OF MINISTER'S STATEMENT OF MARCH 2nd, ANNOUNCING 
THE GOVERNMENT WILL PROCEED TO COMPLETE EXPROPRIATION OF LAND. 
THERE IS TO BE A MASTER PLAN STUDY OF THE AIRPORT AND ARRANGEMENTS 
ARE BEING MADE TO INCLUDE AN ENVIRONMENTAL STUDY TO PROCEED IN 
PARALLEL. THE MINISTER PROPOSED TO HAVE TRI-LEVEL GOVERNMENT GROUP 
INVOLVEMENT I.E., FEDERAL, PROVINCIAL AND GREATER VANCOUVER 

REGIONAL DISTRICT " 

MOVED by Aid. Hardwick, 

THAT this information be received and referred to the Board 
of Administration to see that the matter is actively pursued and 
a report furnished to the Council following the tri-level 
Conf erence . 

- CARRIED UNANIMOUSLY 

5. Bicycle Infractions: 
Criminal Records for Juveniles 

At the meeting on February 6, 1973, the Council passed a motion 
of support to a resolution from the City of North Vancouver asking 
the Attorney General's Department to amend the law dealing with 
juveniles so as to permit bicycle violation enforcement without 
the juvenile incurring a criminal record. The Attorney General 
now replies as follows: 

"I note the resolution of Vancouver City * 
Council but would have to advise that the Province has no 
power to amend the j^'ovisions of the Juvenile Delinquents Act 
which includes witliin its definition of delinquency a violation 
of a Provincial or Municipal law. It is for the Federal author- 
ities to amend the Juvenile Delinquents Act to delete such a 
reference before the Province could initiate any local legis- 
lation to deal with persons who are commonly referred to as 
juveniles. " 

MOVED by Aid. Rankin, 

THAT this matter be referred to the Corporation Counsel 
for review on the basis of considering all traffic violations 
in this category, and report back. 

- CARRIED UNANIMOUSLY 

6. Underground Arrangements: 
Vancouver Centre 
Delegation Request 

The Council noted a delegation request from merchants in the 
area around the proposed Vancouver Centre development, Georgia and 
Granville Streets, asking they bo heard with regard to proposed 
underground connections linking the proposed Vancouver Centre 
development with Block 52 and the Hudson's Bay Company. 

MOVED by Aid. Linnell, 

THAT the delegation be heard later this evening. 


4W 
480 

4 


- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION, DEPARTMENT AND OTHER REPORTS 

A. BOARD OF ADMINISTRATION 

General Report, March 9, 1973 

WORKS AND UTILITY MATTERS 


CI . 

1: 

CI . 

2: 

CI. 

3: 

CI . 

4: 

CI . 

5: 

CI. 

6: 


The Council considered this report containing clauses 
identified as follows: 

Sewer Relocations and extensions in Fraserview 
Installation of Water Mains - 1972 Capital Budget 
Construction of Relief Storm Sewer on Station 
and Industrial Streets 

Installation of Water Mains - 1973 Capital Budget 
Proposed P.C. Concrete Sidewalks on Arlington, 
Blake and Frontenac Streets 
Local Improvements - Initiative Principle: 
Strathcona Rehabilitation Project 

MOVED by Aid. Hardwick, 

THAT the foregoing report be adopted. 

- CARRIED UNANIMOUSLY 

FINANCE MATTERS 

The Council considered this report containing clauses 
identified as follows: 

CI. 1: City Planning Commission - Stenographic Assistance 
CI. 2: Investment Matters (Various Funds), January, 1973 
CI. 3: Park Board: Prior Approval of 1973 Revenue and 

Capital Budget Items 
CI. 4: Vancouver Museums and Planetarium Association Grant 

MOVED by Aid. Bowers, 

THAT, in respect of Clause 3 of the report. Part A re approval 
of $38,500 for major repairs and renovations to park facilities, 
be adopted . 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers, 

THAT Part B (a) and (b) be adopted, with the exception of the 
item of $15,000 relating to administrative office addition, which 
be deferred pending a further submission on the matter from the 
Park Board . 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Hardwick, 

THAT Clauses 1, 2 and 4 of the foregoing report be adopted. 

- CARRIED UNANIMOUSLY 

PROPERTY MATTERS 

The Council considered this report of the Board of Adminis- 
tration and took action as follows: 

Request for Direct Sale of Lands to Adjoining Owner 
(Lot S/E corner Charles and Odium Streets and 17' strip 
of Charles Street abutting Lots 3 4)- Clause 1 

MOVED by Aid. Bowers, 

THAT the direct sale of these properties to Storey Bros. 
Holdings Ltd., as referred to in this clause, be approved on the 
basis of the conditions set out in the clause. 

- CARRIED UNANIMOUSLY 


cont 'd . 
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BOARD OF ADMINISTRATION. DEPARTMENT AND OTHER REPORTS (cont'd ) 

PROPERTY MATTERS (cont'd ) 

MOVED by Aid. Hardwick, 

THAT Clauses 2, 3, 4 and 5 of this report, identified as 
follows, be adopted: 

Acquisition for Park Site #10 
367 East 8th Avenue 

Lease Proposal: 260 Northern Street 
Pt. Lot 25, Block A 2, D.L. 2037 
Lease of Warehouse, 240 Northern Street 
Lot 26 & Pt. Lot 25, Block A2, D.L. 2037 
Sales: Residential 


CI . 

2: 

CI . 

3: 

CI. 

4: 

CI. 

5: 


- CARRIED UNANIMOUSLY 


B. DEPARTMENT GENERAL REPORT 
March 9, 1973 

BUILDING AND PLANNING MATTERS 


The Council considered this Department report, containing 
clauses identified as follows: 


CI. 1: Proposed Amendment to Zoning & Development By-law 

to permit 'Marina' as a Conditional Use in RS-1 

and M-1 and M-2 Districts 
CI. 2: Development of Lands along the Fraser River 

between the Arbutus Street & Barnard Street 

Rights-of-Way 
CI. 3: Development Permit Application #61167 

1396 East 41st Avenue 
CI. 4: Development Permit Application #61326 

1705 East 12th Avenue 
CI. 5: Sheraton Landmark 


MOVED by Aid. Hardwick, 

THAT Clauses 1, 3 and 4 of the foregoing report be adopted; 

FURTHER THAT consideration of Clause 2 of the report be 
deferred to a future meeting when a Report Reference will be 
received . 


- CARRIED UNANIMOUSLY 


MOVED by Aid. Linnell, 

THAT in connection with Clause 5 of the foregoing report, 
the delegation request be granted. 


- CARRIED UNANIMOUSLY 


FINANCE MATTERS 


MOVED by Aid. Rankin, 

THAT this Department report in regard to the Ambulance Service 
Contract be adopted . 


- CARRIED UNANIMOUSLY 


In considering the general question of ambulance service, 
Alderman Gibson advised he has discussed ambulance services 
with the Minister of Health and particularly the question of the 
Government taking over such service. After further discussion, 
it was, 

MOVED by Aid. Volrich, 

THAT a report bo submitted by the Medical Health Officer 
from a medical point of view in respect of the ambulance service 
and a report by the Director of Finance be submitted with respect 
to financial aspects; it being understood Alderman Gibson will 
be reporting further to Council following meeting with the 
Minister of Health. _ CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION, DEPARTMENT OTHER REPORTS (cont'd) 

C. Report of Standing Committee of 
Council on Social Services 
March 1 , 1973 

The Council considered this report containing clauses identified 
as follows: 

CI. 1: Public Housing and the Community 
CI, 2: Classification Social Worker II 

Department of Welfare & Rehabilitation 
CI, 3: Chimo Tenants' Association 

Recreation Proposal 

CI. 4: Social Assistance - Special Employee Services 
Extension of Community Service Program 

Action was taken as follows: 

It was agreed that Clause 1 of the report be deferred for 
consideration following a Report Reference later this day, 

MOVED by Aid. Rankin, 

THAT Clauses 2 and 4 of the report be received for 
information . 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Rankin, 

THAT Clause 3 regarding Chimo Tenants' Association Recreation 
proposal be received for information, after including in the resolution 
of instruction to the Director of Planning and Civic Development 
and the Supervisor of Property & Insurance, the matter of 
investigating cost sharing. 

- CARRIED UNANIMOUSLY 


D. Report of Standing Committee 
on Finance and Administration 
March 1, 197 3 


MOVED by Aid. Bowers, 

THAT Clause 1 re Park Board Operating Budget be received for 
information . 

- CARRIED UNANIMOUSLY 

The Council took action as follows with respect to Clause 2 
re Board of Administration Matters: 

(a) Title of Commissioner 

The Mayor directed that this item be considered at the next 
Council meeting. 

(b) Appointment of Assistant to the Board of 
Administration 


MOVED by Aid. Marzari , 

THAT this item be deferred for consideration at the next 
meeting of Council when a job description report will be submitted 
and when there will be discussion on other aspects of the matter. 

- CARRIED 

(Aldermen Bowers and Rankin voted in the negative) 


cont ' d. 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

Report of Standing Committee on 
Finance and Administration (cont'd) 


(c) Board of Administration By-law 

MOVED by Aid. Bowers, 

THAT Clause 2(c) be adopted. 

- CARRIED UNANIMOUSLY 

(d) Accommodation for the Board of Administration 

MOVED by Aid. Bowers, 

THAT Clause 2 (d) be received for information. 

- CARRIED UNANIMOUSLY 

In Camera Guidelines (Clause 3) 

MOVED by Aid. Volrich, 

THAT Clause 3 be received and Alderman Volrich submit a 
report on the subject matter to Council at its next meeting. 

- CARRIED 

(Aldermen Hardwick, Linnell, Massey, Pendakur and Rankin 
voted in the negative) 

Haro Park Site (Clause 4) 

MOVED by Aid. Bowers, 

THAT Clause 4 be adopted. 

- CARRIED UNANIMOUSLY 

Municipal Reference Branch Library 
(Clause 5) 


MOVED by Aid. Marzari, 

THAT action on this Clause be deferred pending the receipt of 
a report by Alderman Gibson with respect to the principle of 
establishing a Municipal Reference Branch Library at City Hall. 

- CARRIED 

(Aldermen Bowers and Rankin voted in the negative) 


Recognition: Lieut. Aubrey Neff 
Vancouver Fire Department 

During consideration of the foregoing report of the Standing 
Committee on Finance and Administration, the Mayor on behalf of 
the Council, presented a Bronze Medal to Lieut. Aubrey Neff of the 
Vancouver Fire Department as granted by the Royal Canadian Humane 
Association in recognition of Mr. Neff's bravery and courage in 
saving a life at a fire. Mrs. Neff was presented with a corsage 
by Alderman Linnell. 


Following the presentation, a short recess was observed at 
approximately 3:45 p.m. followed by an 'In Camera' meeting, and 
the Council reconvened in open meeting with the same personnel 
present at approximately 4:25 p.m. 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

E. Development Permit Application #59003: 
Rivtow Straits Limited 


In considering the report of the Deputy Director of Planning 
and Civic Development dated March 12, 1973, regarding Development 
Permit Application #59003, for a shipyard for Rivtow Straits ltd., 
8550 Victoria Drive, it was noted there were several delegation 
requests . 

MOVED by Aid. Hardwick, 

THAT this report be referred to the Standing Committee on 
Community Development for consideration and negotiation, including 
the hearing of delegations, and subsequent report back to Council. 

- CARRIED 

(Alderman Rankin voted in the negative) 

F. Cancellation of Contract for Replacement 
Pumps at Skeena Sewage Pumping Station 

The Board of Administration under date of March 12, 1973, 
reported as follows: 

"The City Engineer and Purchasing Agent report as follows: 

'Tenders for three pumps for the above station closed on May 15, 

1972. The low bid from Mid-Western Compressor for the supply of Patterson 
pumps at a total cost of $10,149.30 was accepted and a purchase order 
issued on July 13, 1972. The manufacturers data was approved by the City 
on August 21 and forwarded to the Patterson Pump Co. on August 24. The 
supplier contracted to deliver twelve weeks from the receipt of a purchase 
order and therefore, the latest anticipated delivery date should have been 
not later than November 20. 

After numerous communications, both written and verbal, with 
Mid-Western and Patterson Pump, and several delivery dates, none of 

which have been met, the Purchasing Agent was requested to make arrange- 
ments to cancel the contract if delivery could not be made by February 28, 

1973. Since that date, several unsuccessful attempts have been made to 
obtain, in writing, a firm shipping date. Finally, on March 6th, 1973, 
the Purchasing Agent received a wire stating that one pump was scheduled 
for shipment on March 7th, 1973, but we still have not received routing 
or waybill information which will enable us to verify shipment. 

This is the first time this particular manufacturer has been 
selected to supply to the City. In view of the supplier's failure to 
make delivery as contracted, it cannot be expected that they will perform 
any better in the supply of spare parts. This could be critical in the 
operation of the sewage pumping station which must be kept operable at 
all times. 

The City Engineer and Purchasing A^?ent RECOMMFjyjD that the contract 
be terminated under the appropriate contract clause and that the supply of 
pumps be awarded to the next highest acceptable bidder, Prodec Pump 
Equipment Ltd. who have offered to supply three Allis Chalmers pumps at a 
cost of $13,164.90. This is an Increase of $3,015.60 over the original 
contract price but is justified by a better service situation. This 
supplier is already providing service to similar units now being operated 
by the Greater Vancouver Regional District.' 

Your Board RECOMMENDS that the foregoing report of the City 
Engineer and Purchasing Agent be adopted. " 

MOVED by Aid. Bowers, 

THAT the foregoing recommendation of the Board of Administration 

be adopted. 

- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION, DEPART^ffiNT & OTHER REPORTS (cont'd) 

G. Report of Standing Committee 
on Community Development 
March 8, 1973 

MOVED by Aid. Volrich, 

THAT the report of the Standing Committee on Community 
Development under date of March 8, 1973, and dealing with the 
Pacific -National Exhibition matter, be received for information. 

- CARRIED UNANIMOUSLY 

Retired Pacific National 
Exhibition Directors 

MOVED by Aid. Linnell, 

THAT the recently retired members of the Pacific National 
Exhibition be extended the appreciation of the Vancouver City 
Council for their many years of service with the P.N.E. 

- CARRIED UNANIMOUSLY 

H. Report of the Joint Standing 
Committees on Civic and Community 
Development - March 8, 1973 

MOVED by Aid. Hardwick, 

THAT the report of the Joint Standing Committees on Civic and 
Community Development dated March 8, 1973, re West End Local Area 
Planning Programme, be adopted. 

- CARRIED UNANIMOUSLY 

I. Report of Special Committee 
re Detoxification Centre 
Society Unit - March 1, 1973 

The Special Committee re Detoxification Centre Society Unit 
submitted the following report: 

" A meeting of the Special Committee re Detoxification Centre 
Society Unit, which Committee comprises Alderman Rankin, Alderman 
Harcourt, Commissioner Ryan and Dr , Bonham, M.H.O., was held in 
No. 1 Committee Room, third floor, City Hall, on Thursday, March 1, 
1973, at approximately 9:00 a.m. 

PRESENT ; Alderman Rankin (Chairman) 
Alderman Harcourt 
• ■ Commissioner Ryan 

ALSO Mr. J,C. Karpoff, Executive Secretary 

PRESENT: Vancouver Detoxification Centre Society 

Staff. Inspector Brown, Vancouver City Police 
Mr, P. Leckie, Director of Finance 
Mr, G. Pokorny, Interim Detoxification Unit 
Mr. E.W, Marshall, Property & Insurance Dept. 
Mrs. L. Hendry, Vancouver Detoxification 

Centre Society 
Miss Boerkamp, Alcoholism Foundation 
Mr. A. Lancley, Ass't. Director, Construction 

and Maintenance Division 
Mr. P. Stang, Construction and Maintenance 
Division 

Mr. P, Da vies. Social Planning Department 
Mr. M, Cold tnl^^ll, Welfare and Rehabilitation 
Dopartm(Mit 

Dr. Kennedy, Provincial Government Representative 
Dr. J. Dick, Vancouver Detoxification Centre 
Society 


Your Committee submits the following recommendations to Council 


cent 'd . 
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BOARD OF ADMINISTRATION, DEPARTIIENT & OTHER REPORTS (cont'd) 


Report of Special Committee re 
Detoxification Centre Society Unit (cont'd) 

RECOMMENDATION 

1. PROPOSED CHANGES IN LEGISLATION DEALING WITH ALCOHOLICS 

Council, on November 7, 1972, adopted the following recommendation 
of the Standing Committee on Health and Welfare: 

'That legislation similar to the Mental Health Act be developed 
to allow lor mandatory medical treatment for the chronic alcoholic 
and that copies of this legislation be sent to the appropriate 
organizations for review' , 

The Special Committee re Detoxification Centre Society on 
January 24, 1973, requested the Vancouver Detoxification Centre Society 
to draft proposed changes in legislation dealing with alocholics for 
consideration , 

Your Committee had before it for consideration a draft of the 
proposed changes in legislation dealing with alocholics prepared by 
the Executive Director of the Detoxification Centre Society, The 
Committee reviewed it in detail and, 

RECOMMENDED tl\at Council approve the Proposed Changes in 
LoRislation dealing with Alcoholics as amended this date for sub- 
sequent referral to the Attornoy-Gcnoral for consideration, (Copy 
of proposed change in Legislation is attached) 

2. PROPOSED DETOXIFICATION UNIT - ESTIMATED COST 

Council, on November 7, 1972, adopted the following recommendations 
of the Standing Committee on Health and Welfare: 

'(1) That Council support in principle the immediate development by 
the Vancouver Detoxification Centre Society of a 60 - 75 bed 
detoxification unit to remove the majority of alcoholics from 
the City jail , 

(2) That Council support in principle a cost sharing arrangement 
where the City commits up to $300,000,00 towards the provision 
and equipment of the facility and the Province provides the 
operating cost through a per diem rate, 

(3) That a Special Committee of Council and City staff be appointed 
to work with the V.D,C.S., the Vancouver City Police, the local 
Hospitals, and the Provincial Government to work out the detail 
plans and costing for such a unit and to report back to Council.' 

On February 14, 1973, this Special Committee instructed the 
Assistant Director of Construction and Maintenance, in consultation 
with Staff Inspector Brown, the Medical Health Officer, and the 
Executive Director of the V,D,C.S., to prepare an inventory and 
conceptual sketches of the proposed unit. 

Your Committee had for consideration today, Mr. Langley's 
preliminary inventory of functional requirements and conceptual 
sketches of lh(^ pi<)posed unit. The plan is for an 11,600 sq.tt, 
two-Ntoroy building, l,lu> main Moor bring nn Intake section to in- 
cludti an obsorvn t. ion aroa, and tlui second floor being the residential 
soctlun compi'lsing 10 mon's dormitories housing four persons in each, 
and 1 women's dormitory tOr 5 persons, plus counselling rooms. The 
estimated cost of a structure of these dimensions is $500,000. 

The Supervisor of Property and Insurance had investigated 
possible sites within the general boundaries of Cambic Street, Clark 
Drive, Great Northern Way and I6th Avenue, Mr. Marshall of the 
Property and Insurance Department reported there are two possible 
sites which could accommodate a building of the proposed size in 
this area. The cost of acquisition of either one of these sites is 
estimated to be $100,000, The Committee agreed to defer specific 
discussion of these sites until they had viewed them and that dis- 
cussions on these sites be 'In Camera' at a future meeting, 

RECOMMENDED that Council be advised that the Special Committee re 
Dotoxif Ication Centre Society Unit estimates the cost of a 45-bed 
detoxification unit, with 28 ancillary beds for receiving and short- 
torm treatment, to .be $600,000 ($100,000 for the site and $500,000 for 
building) and that Council refer this estimate to the Standing 
Committee on Finance and Administration for review and consideration 
re sources of funding of the proposed unit," 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

Report of Special Committee re 
Detoxification Centre Society Unit (cont'd) 

A copy of the Proposed Legislative Changes referred to in 
Clause 1, are on file in the City Clerk's Office. 

Alderman Rankin, the Chairman, advised that Council Committee 
members- expressed reservations with regard to item II (1) in 
the Proposed Legislative Changes, dealing with mandatory detention 
of an alcoholic} the view being expressed there should be an 
appeal procedure. 

MOVED by Aid. Rankin, 

... TJHAT the foregoing recommendations in Clauses 1 and 2 of the 
report of the Special Committee re Detoxification Centre Society 
Unit, be adopted. 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

. ^ ■ <. 

MOVED by Aid. Hardwick, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 

MOTIONS 

1. Closing and Stopping Up - Portion 
of Georgia Street West of the Lane 
West of Main Street 


MOVED by Aid. Linnell, 
SECONDED by Aid. Gibson, 

THAT WHEREAS the City of Vancouver is the owner of all the 
streets, and lanes lying within the limits of the City of Vancouver; 

AND WHEREAS the exchange of lands, between the City of 
Vancouver and British Columbia Hydro and Power Authority requires 
the closing of a portion of Georgia Street west of the lane west 
of Main Street; 

THEREFORE BE IT RESOLVED THAT all that portion of road dedicated 
by the deposit of Plan 184 lying to the west of a line joining the 
south easterly corner of Lot 11, Block 18, District Lot 196, 
Plan 184, to the north easterly corner of Lot 22, Block 19, said 
District Lot 196; the same as shown outlined red on plan prepared 
by-A. Burhoe, B.C.L.S. , dated October 16, 1972, a print of which 
is hereunto annexed; be closed, stopped up and conveyed to the 
abutting owner; and 

BE IT FURTHER RESOLVED THAT the said closed road be subdivided 
with adjacent lands. 


- CARRIED UNANIMOUSLY 
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MOTIONS (cont'd) 

2. Regional Parks: Proposed 
Mill Rate Increase 


MOVED by Aid. Rankin, 
SECONDED by Aid. Massey, 

THAT WHEREAS the mill rate for the Greater Vancouver Regional 
District Parks has been .35 for a great number of years; 

AND WHEREAS it is becoming increasingly apparent that the 
sum raised by this particular mill rate is unsatisfactory; 

THEREFORE BE IT RESOLVED THAT the Vancouver City Council 
instruct its delegates to the Greater Vancouver Regional District 
to support an increase in the levy for regional parks from .35 to 
.5 mills. 

- LOST 

(Aldermen Bowers, Harcourt, Hardwick, Linnell, Marzari, 

Volrich and Mayor Phillips voted in the negative) 

NOTICE OF MOTION 

Value Resulting from Rezoning 

The following Notice of Motion was submitted by Alderman 
Rankin, and recognized by the Chair: 

MOVED by Aid. Rankin, 

THAT WHEREAS the rezoning of land by City Council at the 
request of developers has invariably resulted in a great increase 
in the market value of the land concerned; 

AND WHEREAS these increased values have been created by the 
development of the surrounding community and, therefore, right- 
fully belong to society as a whole and not to any individual 
speculator or developer; 

THEREFORE BE IT RESOLVED THAT Vancouver City Council follow 
the example of Great Britain in the Land Commission Act of 1967 
and request the Provincial Government to implement the necessary 
changes in the City Charter to ensure that at least 50 per cent 
of the new value created by re-zoning accrue to the City and are 
used for the benefit of its citizens who created these values in 
the first place. 

(Notice) 

ENQUIRIES AND OTHER MATTERS 


Alderman Rankin - 
Senior Citizens' Project: 
Mennonite Senior Citzens' 
Society 


referred to the concern of the 
Mennonite Senior Citizens' Society 
with respect to the delay in hand- 
ling their application for a senior 
citizens project near Bruce and 
41st Avenue. 

Commissioner Ryan advised that he 
now has a report which will be 
submitted to Council at the next 
meeting. 
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ENQUIRIES AND OTHER MATTERS (cont'd) 


Alderman Harcourt - 
Development Permit 
Applications (Kitsilano) 


advised of a request from the 
Kitsilano Area Resources Assoc. 
that they be provided with 
information on any applications 
relating to the action of Council 
on March 6, 1973, respecting surface 
parking in their area fronting Broad- 
way . 

The Deputy City Clerk advised that 
it was his understanding the letter 
from the organization Was asking 
for information from time to time 
on any Development Permit Appli- 
cations for the Kitsilano area. 

The Mayor pointed out that the 
communication would be submitted 
to Council next week. 


Mayor Phillips - advised that the Information Booth 

Information Booth on the main floor of the lobby of 

the City Hall will be officially 
opened at 3:00 p.m. on Thursday, 
March 15, 1973, and any members 
of Council available are 
invited to be in attendance. 


The Council recessed at 5:40 p.m. to reconvene at 7:30 p.m. 


The Council reconvened in the Council Chamber at approxi- 
mately 7:30 p.m., with the following members present: 

PRESENT : Mayor Phillips 

Aldermen Bowers, Gibson, Harcourt, Hardwick, 
Linnell, Marzari, Massey, Pendakur, 
Rankin and Volrich 


REPORT REFERENCE 

Public Housing and the Community 

The Council further considered Clause 1 of the March 1st 
report of the Standing Committee on Social Services re Public 
Housing and the Community and, in this regard, received a report 
explanation from a representative of the Social Planning 
Department. Following a question period it was, 

MOVED by Aid. Rankin, 
SECONDED by Aid. Linnell, 

THAT Clause 1 of the report of the Standing Committee on 
Social Services dated March 1, 1973, respecting public housing 
and the community, be received. 


- CARRIED UNANIMOUSLY 
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DELEGATIONS AND UNFINISHED BUSINESS 

Installation of Service Station Car Wash: 
2786 West 16th Avenue 


The Council considered Clause 6 of the report of the Board 
of Administration (Building and Planning matters) , dated 
January 5, 1973, in regard to a development permit application 
of Shell Canada Limited to alter existing gasoline service 
station at 2786 West 16th Avenue by converting one of the existing 
service bays to an automatic car wash. It was noted the Technical 
Planning Board recommends the application be refused being con- 
sidered an unsuitable form of development in the area. The 
Council noted that the Vancouver City Planning Commission did 
not endorse the Technical Planning Board recommendation. 

A representative of the Company appeared and filed a brief 
dated March, 1973, in support of the company's application. 

MOVED by Aid. Volrich, 
SECONDED by Aid. Pendakur, 

THAT this development permit application be refused. 

- CARRIED UNANIMOUSLY 

DELEGATIONS AND COMMUNICATIONS 

Abortion Law Repeal 

The Council received a delegation representing the Canadian 
Women's Coalition to Repeal the Abortion Laws asking the Council 
endorsement of their position to repeal these laws and asking 
for financial support for the Conference which will be held in 
Toronto March 16 to 18, 1973. A representative of the Right to 
Life Society of B.C. appeared against the request. 

MOVED by Aid. Rankin, 
SECONDED by Aid. Bowers, 

THAT the City Council go on record as endorsing the request 
to repeal the abortion laws in respect of the repeal of three 
sections of the Criminal Code dealing with abortion. 

- CARRIED 

(Alderman Volrich voted in the negative) 


MOVED by Aid. Hardwick, 
SECONDED by Aid. Harcourt, 

THAT no funds be approved at this time as per the request 
rGC©iv©d 

- CARRIED UNANIMOUSLY 

Underground Connections: 
Vancouver Centre Development 

Representatives of merchants in the 500 block Granville 
Street and nearby streets appeared in support of a petition, 
dated March 8, 1973, asking the Council disallow underground 
extensions between the new Birks Building complex. Pacific Centre 
and/or the Hudson's Bay Company for use for retailing, believing 
such would be detrimental to street level retailers. 
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DELEGATIONS AND COMMUNICATIONS (cont 'd) 


Underground Connections: 

Vancouver Centre Development (cont'd) 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Pendakur, 

THAT the Council rescind as much of the related March 6th 
resolution as approves an underground retail area. 


MOVED by Aid. Rankin, 
SECONDED by Aid. Volrich, 

THAT the motion of Alderman Harcourt be tabled for one week 
to permit the Corporation Counsel an opportunity to consider the 
legal implications of the proposed rescinding motion; 

FURTHER THAT no development permit be issued in the 
meantime. 


(tabled) 


- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 9:15 p.m. 


The foregoing are Minutes of the Regular Council meeting 
dated March 13, 1973, adopted on March 20, 1973. 
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BOARD OF ADMINISTRATION . . . .(WORKS) .... 1 

March 9, 1973 

The following is a report of the Board of Administration :- 

WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 

RECOMMENDATIONS ; 

1. Sewer Relocations and Extensions in Fraserview 

"In order to permit the City to resubdivide several properties, 
thus creating lA additional residential lots on Ancaster Crescent in 
Fraserview, it is necessary to do sewer relocation and extension work. 

The total estimated cost of this work is $2ii,000. 

I RECOMMEND that $2;i,000 be appropriated from the 1972 Capital 
Budget account 'City Subdivisions - Unallocated', Account Code 118/7901." 

Your Board RECOMMENDS that the foregoing be approved. 

2. Installation of Water Main s - 1972 Capital Budget 

"The following water main installations are required prior to 
1973 paving: 

WATER MAIN PRO JECT 212 

Street or Avenue From To 

Balsam Street 1st Avenue i^th Avenue 

Garden Drive McGill Street Eton Street 

WATER MAIN PROJECT 215 

Street or Avenue From To 

8th Avenue Manitoba Street Quebec Street 

The estimated cost of Project 212 is $23,000 and Project 21b 

$U,000. 

I RECOMMEND that water mains be installed on the above-mentioned 
streets and that $23,000 for Project 212 and $U,000 for Project 215 be 
appropriated from the 1972 Water Works Capital Account 'Short Notice Projects 
- Unallocated' Account No. 128/7902." 

Your Board RECOMMENDS that the foregoing be approved. 

3 . CongLrufttiun ol' Ke;i u!.C Cl.onn .Se wi M- o \\ .'-Lai. Inn atui Iiutii:: t iM^l :jtr«eta 

"In order to provide relJel' for Ihe currently overloaded ;;lorm 
sower which carries flow from the Scotia and Carolina trunk alonii t;cwor:; lo 
the south, it is necessary to construct a 5^-inch diameter relief ctonn sewer 
along Industrial Avenue and Station Street to Terminal Avenue. 

The e.stimated cost of this project is $257,000. 

Funds for this project may be obtained from the followitif; sources: 
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(WORKS 


a) there is currently a balance of $150,000 in the account for 
sewering of Charaplain Heights Areas E & F. As this work will 
not be done during the 1972 Capital Budget period, these 
funds should be released for immediate use on this project. 

b) there is a further $107,000 available from the account for 
sewer construction in the area bounded by Columbia, Georgia, 
Granville and Water Streets which will not be required during 
the 1972 Capital Budget period and may be released for imme- 
diate use on this project. 

I RECOMMEND that $257,000 be appropriated from the 1972 Sewers 
Capital Budget as follows: 

A) $150,000 from Account 118/2001 "Local Sewerage Areas E & F, 
Champlain Heights." 

B) $107,000 from Account II8/6IO4 "Area Columbia, Georgia, 
Granville and Water." 


Your Board RECOMMENDS that the foregoing be approved. 


4.. Installation of Water Mains - 1973 Capital Bu d i^et 

"As part of the redevelopment work in the Downtown Ws^t End, 
it is anticipated that some sections of the sub area west of Denman Street 
will be ready for repaving in the Fall of this year, and full rcpaving 
completed in 1974. 

In order to improve the system for fire protection, it is 
necessary to replace small diameter water mains prior to repaving on 
the following streets: 


Street 

Alberni Street 

Robson Street 

Haro Street 

Barclay Street 

Comox Street 

Chilco Street 

Chilco Street & Lagoon 


Fro m 

Chilco Street 
Chilco Street 
Lagoon Drive 
Lagoon Drive 
Park Lane 
Haro Street 
Drive Intersection. 


Denman Street 
Denraan Street 
Denman Street 
Bj dwell Street 
Denman Street 
Comox Street 


The estimated cost for this work is $196,000. Funds have 
been included in the 1973 Water Works Capital Budget under Reference No . 
10-03-OB . 


I RECOMMKND that the above described work be approved and thai 
the $196,000 allotted for this purpose und^r Reference No. J.0-03-08 of the 
1973 Capital Budget be appropriated in advance of the 1973 Budget." 

Your Board RECOMMENDS that the foregoing be approved. 


5. Proposed P.C. Concrete Sidewalks on Arlington, 
Blake, and Frontenac Streets 


The City Engineer reports as follows: 

"We have been advised by the School Board, Department of Construc- 
tion and Maintenance, that a new echool, the Champlain Heights School, bounded 
by Frontenac and Blake Streets in the S.E. Sector, will be ready for occupancy 
in April of this year. The School Board has requested that we Install concrete 
walks on these two streets abutting the school site. 


.Cont'd 
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Clause No. 5 Cont'd 

Frontenac and Blake Streets are currently opened in gravel. As can 
be seen from the attached plan, the school site itself is encompassed by park 
designated property v*iich extends through to Arlington Street. It would 
therefore appear opportune to construct, at this time, concrete sidewalks 
abutting the full extent of the school and park sites, namely those lengths 
of Arlington, Blake, Frontenac Streets and 49th Avenue, so indicated on the 
plan. The balance of the improvements to these streets will be undertaken 
following City petition and applicable Local Improvement procedures. 

The City Engineer considers it desirable in the public interest to 
construct these sidewalks. 

The estimated construction costs for the concrete sidewalks are 
$20,000. Funds for this work are available in 1972 Streets Capital Budget, 
Account Code Number 148/7913 'Walks Abutting Schools and Parks - Unallocated'. 

I RECOMMEND that:- 

The City Engineer be authorized to construct concrete sidewalks as 
indicated on the accompanying plan. Funds in the amount of $20,000 be 
appropriated from Account Number 148/7913 'Walks Abutting Schools and Parks 
- Unallocated'." 

Your Board RECOMMENDS the foregoing recommendation of the City 
Engineer be adopted. 


6. Local Improvements - Initiative Principle - 
Strathcona Rehabilitation Pro.ject 


First Step 


The City Engineer reports as follows! 


"I consider it advisable to carry out the following projects as Local 
Improvements: 


Pavements and Curbs 

Pender Street 
Keefer Street 
Georgia Street 
Union Street 
Atlantic Street 
Dunlevy Avenue 
Dunlevy Avenue 
Jackson Avenue 

Jackson Avenue 
Malkin Avenue 
Princess Avenue 
Princess Avenue 
Heatley Avenue 
Hawks Avenue 


Campbell Avenue 


Gore Avenue to Campbell Avenue 

Jackson Avenue to Campbell Avenue 

Jackson Avenue to Campbell Avenue 

Gore Avenue to Campbell Avenue 

Malkin Avenue to Heatley Avenue 

Lane south of Hastings Street to Pender Street 

Union Street to Prior Street 

Lane south of Hastings Street to Keefer Street 
(pavement only, existing curbs will remain). 

Union Street to Prior Street 

Prior Street to Atlantic Street 

Lane south of Hastings Street to Pender Street 

Keefer Street to Atlantic Street 

Lane south of Hastings Street to Atlantic Street 

Lane south of Hastings Street to Prior Street, 
except portion from Georgia Street to Union 
Street where existing curbs will remain 
(pavement only) . 

Lane south of Hastings Street to Prior Street 


The above streets are all one project. 


.... Cont ' d 
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Clause No. 6 Cont'd 


P.C. Concrete Sidewalks 


Jackson Avenue 
(Atlantic Street & 
(Heat ley Avenue 

Hawks Avenue 


W/S 
N/S) 
W/S) 
( W/S 
( E/S 
E/S 


Lane south of Hastings Street to Pender Street 
Princess Avenue to approximately 133.01 feet 

north of Atlantic Street 
Georgia Street to Prior Street 
Lane south of Georgia Street to Union Street 
Union Street to Venables Street 


Campbell Avenue 

The above sidewalks are all one project. 
Special Light Standard Projects 
B/S of all streets In the area bounded by: 

Lane south of Hastings Street, Campbell Avenue, Prior Street, Heatley Avenue, 
Atlantic Street, Malkln Avenue, Prior Street and Gore Avenue, 

Keef er Street , from Gore Avenue to "Jackson Avenue 


except: 


Light Standard Project 
Malkln Avenue 


Gore Avenue, from L/S of Hastings Street to 
Prior Street 

Prior Street, from Gore Avenue to Campbell Avenue 
Malkln Avenue, from Prior Street to Atlantic Avenue. 


Prior Street to Atlantic Street. 


All of the above works are part of the programme of Municipal Works 
under the Strathcona Rehabilitation Programme, as approved by Council on 
December 5, 1972. 

In accordance with the recommendations of the Strathcona Working Com- 
mittee, predecessor of the Strathcona Rehabilitation Committee, these projects 
are being advanced 'on the Initiative' and on an 'area basis' rather than for 
Individual blocks or streets. 

The net City's share of these Improvements Is available in the 1972 
Streets and Street Lighting Capital Budgets. 

The Senior Government contributions are reflected In the Property 
Owners' share, which Is one quarter of what It would be outside of Urban Re- 
newal. This '75% Urban Renewal Relief' was approved by Council on July 15, 
1971 and subsequently Incorporated In the By-Law." 


Second Step 

The Director of Finance submits the following report on the financial 
arrangements : 

"In accordance with the provisions of the Local Improvement Procedure 
By-Law, I am submitting the City Engineer's Report dated March 2, 1973. 

The estimated cost of these Improvements is $878,250 and the Local 
Improvement City's share of the cost if $830,697. Under the Strathcona Re- 
habilitation Project Agreement, the estimated contribution by the Federal 
Government is $439,125 and by the Provincial Government is $219,563, leaving a 
net cost to the City of $172,009. 

I have to report that the necessary financial arrangements can be made 
to carry out this work." 

Your Board has decided that it is desirable to undertake the projects 
referred to and RECOMMENDS that: 

(a) The reports of the City Engineer and Director of Finance be adopted 
together with the detailed Second Step Report on file in the City 
Clerk's Office. 

(b) The City-owned parcels shown on the list attached to the detailed 
Second Step Report for the Local Improvement projects be declared 
assessable. 

(c) The Court of Revision for projects listed in this report be held 
at 7:30 p.m. on Thursday, May 10, 1973. 
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Board of Administration, March 9, 1973 (FINANCE - 1) 

FINANCE MATTERS 


RECOMMENDATIONS 

1. City Planning Commission - Stenographic Assistance 

Your Board has received the following report from the Administrative 
Analyst : 

"The Executive Co-ordinator of the Vancouver City Planning Commission 
has requested additional assistance with the J "formidable task of 
recording and transcribing minutes of regular meetings, special 
meetings, discussions, handling Commission accounts and arranging 
for the considerable quantity of materials required for member use". 

The widening interest in citizen participation, encouraged by 
Council's community involvement policies, is already involving the 
Commission in more generalized discussion and additional meetings. 

The situation has been reviewed with the Executive Co-ordinator of 
the Planning Commission and the Administrative Officer of the Planning 
and Civic Development Department, as a result of which the following 
steps have been agreed upon: 

(a) A temporary position to be established for the six months 
ending September 30, 1973, to provide some relief for the 
incumbent of the Clerk-Stenographer III position established 
to assist the Commission by Council on November 28, 1972. 
The temporary position to be added to the establishment of 
the Planning and Civic Development Department. 

(b) Arrangements to be made with the Court Administrator for the 
use of a recording machine on a trial basis to assist with 
taking verbatim minutes of smaller meetings. (if successful, 
this will relieve the Clerk-Stenographer III from attendance 
at all meetings). 

(c) The use of an electric typewriter equipped with a magnetic 
device to be explored as an aid in drafting and preparing 
final copies of reports and minutes. 

The proposal has been discussed with the Director of Personnel 
Services who recommends that the temporary position be classified 
as a Clerk-Stenographer II, Pay Grade 10 ($^89-57^*). 

The estimate of costs is as follows: 


ESTIMATE OF COSTS 


1211 


Salary - $k8S per month 

6 months - 1973 
Fringe Benefits - 8% 


1 Steno Desk) 
1 Chair ) 
1 Klectric Typewriter 

rental a t $30 per month 

TOTAL ESTIMATE 


$2,93^ 
226 
$3, 160 

n/c 

IHO 

$3,3^0 


SUMMARY OF RECOMMENDATIONS 


It is recommended that J 


A. A position of Clerk-Stenographer II, Pay Grade 10 ($'*89-57^) 
be established on a temporary basis for six months ending 
not later than September 30, 1973, effective upon adoption 
of this report. 

Continued . .... 
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Board of Administration, March 9, 1973 (FINANCE - 2) 

CLAUSE NO. 1 (continued) 

B« That the necessary funds estimated at $3»3^0 be provided 
in the 1973 budget of the Department of Planning and Civic 
Development and that approval be given for the necessary- 
expenditure funds prior to adoption of the budget of expendi- 
tures. 

This report has been discussed with the Business Manager of the 
Municipal and Regional Employees Union. He concurs herein and 
has agreed to waive the requirements of Section 10.7 of the Union 
Agreement . 

YOUR BOARD RECOMMENDS adoption of the recommendations of this report. 


2. Investment Matters - (Various Funds) - January, 1973 

(a) Security Transactions during the month of January, 1973 

(b) Summary of Securities held by the General and Capital 

Accounts only as at January 31, 1973. 


( a ) GENERAL AND CAPITAL ACCOUNT TRANSACTION S (Purchases) 

Maturity Maturity Term Annual 

Date Type of Security Date Va l ue Cost Days Yield % 

Jan. 8 Mercantile Bank of Can. Mar. 1 5/73 $ '•96,187.06 $ it91,565.00 66 5.20 

8 Bank of Montreal Jan. 9/73 1,500,123.29 1,500,000.00 I 3.00 

9 Bank of Nova Scotia Apr. 13/73 1,013,288.77 1,000,000.00 9'* 5.16 
9 Bank of Nova Scotia Apr. 17/73 506, 967. '♦O 500,000.00 98 5.19 

19 Mercantile Bank of Can. Apr. 2/73 '•93,021.35 '•87,995.00 73 5.15 
23 Mercantile Bank of Can. Apr. 30/73 992,285.00 978,888.00 97 5.15 
23 Provincial Bank of Can. Apr. 30/73 '<98.032.00 't91 , 308.00 97 5.15 

$ 5,'«99,90'<.87 $ 5,'«'«9,756.00 
************************* 

( b ) SUMMARY OF SECURITIES HELD AS AT JANUARY 31, 1973 

GE NERAL AND CAPITAL ACCOUNTS ONLY 

Type of Security Par or M a turity Value Cash or Book Value 

Short Term 

Chartered Banks Deposit Receipts 

and Government Notes $ 19,635, 628.96 $ 19,367,216.37 

Medium Term 


B.C. Hydro 6 Power Authority 7t 

Parity Bonds due Sept. 1/75 $398,000.00 $'•01 ,525.59 

B.C. Hydro 6 Power Authority (>% 

Parity Bonds due Aug. 15/77 __?10jOPq._00 _SA°i.°£° -'^ 

$1,238,000.00 51 ,7'tl ,';2S.',<) 


RECOMMENDATION 


Recommended by your Board that the report of the Director of Finance on Investment 
Matters (Various Funds) for January, 1973 be confirmed. 



Board of Administration, March 9, 1973 (FINANCE - 3) 


RECOMMENDATION AND CONSIDERATION 

3 . Park Board - Prior Approval of 1973 Revenue and Capital Budget Items 

The Director of Finance reports as follows: 
"1973 Revenue Budget 

The Park Board requests advance approval to spend $38,500 for major 
repairs and renovations to park facilities. The normal budget allocation for 
this work in 1973 would be in excess of $200,000 and it would be in order to 
approve the requested advance so that the necessary work can commence as soon 
as possible. 

1973 Capital Budget 

I The Park Board requests advance approval for the allocation of $198,000 

' of capital funds as follows: 

I 1. China Creek Cycle Track $ 25,000 

I The China Track Committee obtained an L.I. P. 

grant of $54,630 and a Provincial grant of $30,000 
to carry out major alterations to the China Creek 
cycle track. The Park Board has agreed to provide 
$25,000 towards the cost of materials. 


2. Capilano Stadium Improvements 

To provide parking area and landscaping of 
boulevard. 


25,000 


3. Administrative Office Addition 

Architectural fees to develop plans for an addition 
to the administrative office. The total cost of this 
addition is estimated to be in the order of $150,000. 


15,000 


4. Vanier Park Improvements 30,000 

Storm sewer installation and additional landscaping. 

5. Playground Improvements 20,000 

Two playgrounds - surfacing, fencing and playground 
equipment . 


6. Memorial South Park Improvements 

Rebuilding the lacrosse box. 

Parks Development Capital Funds 

7. Indoor Fool 

Pool adjacent to Templeton High School - 
preliminary plans. 

Indoor Pool Capital Funds 


35,000 
$150,000 

$ 48.000 
$ 48,000 


The normal allocation of Parks Development Capital Funds in 1973 
would be about $500,000 (advance requested - $150,000) and capital funds included 
in the 1971 - 1975 Five Year Plan for the second indoor pool amount to $480,000 
(advance requested - $48,000)." 


Your Board 

A. RECOMMENDS approval of $38,500 in advance o\ the 1*)?^ Revenue 
Budget for major repairs and renovations to park facilities. 


B. Submits to Council for CONSIDERATION 

(a) advance approval for the allocation of $150,000 of 
Park Development Capital Funds for the projects listed 
in this report. 

(b) advance approval for the allocation of $48,000 of 
Indoor Pool Capital Funds re the proposed indoor pool 
adjacent to Templeton High School. 
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Board of Administration, March 9, 1973 (FINANCE - 4) 


RECOMMENDATION 

4. Vancouver Museums and Planetarium Association Grant 


The Director of Finance reports as follows : 


"On December 1, 1972 Council entered into an agreement with the Vancouver 
Museums and Planetarium Association whereby the Association would take over the 
administration and operation of the museums complex and the City would make a 
grant towards the museum operating expenses. 

The amount of the grant was set at $500,000 plus general salary increases 
subsequent to December 31, 1971 less the amount of the Manager's salary and fringe 
benefits upon commencement of employment of a Museum Director. The City also 
agreed to pay the maintenance and security costs of the portion of the Archives 
building occupied by the Museum Association. 

The total amount of the City grant to the Association for the year 1973 
is $591,334 calculated as follows: 

Basic Grant $500,000 


General salary increases as per approved 
establishment 

(a) 1972 salary increases $41,471 

(b) 1973 salary increases 36,863 

(c) fringe benefits at 10% on 

salary increases 7 ,834 86,168 


2. Archives building - janitorial and 

security services 5 ,166 

Total 1973 Grant - (Note 1) $591.334 


Note 1 - A Museum Director has not yet been appointed by the Association, 
therefore no reduction has been made in respect of the Manager's 
salary and fringe benefits. 

The Vancouver Museums and Planetarium Association confirm that the amount 
of the grant for the year 1973 has been calculated in accordance with the terms 
of the agreement." 


Your Board RECOMMENDS that Council approve the grant of 
$591,334 to the Vancouver Museums and Planetarium Association for 
the year 19 73, it being noted that the grant will be reduced by 
the amount of the Manager's salary and fringe benefits when the 
Museums Director is appointed. 
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BOARD OF ADMINISTRATION, March 9, 1973 (PROPERTIES - 1) 


CONSIDERATIOT AND RECOMMENDATION 

1 . REQUEST FOR DIRECT SALE OF LANDS TO 
ADJOINING OWNER - 

(1.) City Lot N66' of 1 & 2, Sub J, Block 

D.L. 182 Situated S/E corner Charles and 
Odium Streets and 
(2.) 17' Strip of Charles Street abutting 
Lots 3 & and 1 Ex. N1 7 ' of 5 & 6, 

Sub J, Block kO, D.L. 1 82 

The City Engineer aund the Supervisor of Property and Insurance 
report as follows :- 

"(1) Lot N 66' of 1 & 2, Sub J, Block 40, D.L. 182 was 

acquired by Tax Sale in 1938 and was reserved from sale 
for the possible widening of Charles Street. Since 1961, 
it has been leased to the adjoining owners for parking 
purposes in connection with their business. The lessees 
have first right of purchase and the lease expires in 1981. 

The lot is zoned M-1, Industrial, has a frontage of 69.7' 
and a depth of 66', and is considered rather small for 
independent development. In 1971, the Director of 
Planning & Civic Development released the lot for sale 
because the widening of Charles Street has been abandoned. 
Negotiations with the lessees. Storey Bros. Holdings Ltd., 
have resulted in their making an offer to purchase the 
City's lot for $18,400.00 cash as of April 1st, 1973-^ 
subject to the following conditions :- 

(a) The City to consolidate the City's lot with private 
Lots 3 and Parcel A, both in Sub J, Block 40, D.L. 
182 to create a parcel approximately 102.7' x 99 ' . 

(b) Purchaser to pay proportion of 1973 taoces as if 
levied, registration fees, and $125.00 towards 
the cost of consolidation. 

(2) The 17' Strip (zoned M-1, Industrial), is surplus to 

highway requirements ajid the adjoining owners have, af^ter 
negotiation, agreed to purchase for the sum of $3,950.00 
cash as of April 1st, 1973, subject to the following 
conditions : - 

(a) The City to consolidate the strip with their Lots 

1 Ex. N 17' and Lots 3 & 4 and secondly. Lots 2-4 
of Lots 5 & 6, all in Sub J, Block 40, D.L. 182 to 
create a parcel approximately 176' x 132'. 

(b) Purchaser to pay proportion of 1973 taxes as if 
levied, registration fees, and $125.00 towards 
cost of consolidation. 

The Supervisor of Property and Insurance is of the opinion that 
the sale prices represent fair market value. 

The normal policy in disposing of City lands is to advertise 
in the press for bids. 

However, as previously noted, the lot is too small for good 
development on its own. 

The matter of the direct sale without prior advertising is 
referred to Council for CONSIDERATION. 

If Council is in favour, it is, 

RECOMMENDED that the sale to Storey Bros. Holdings Ltd., be 
made on the foregoing basis." 

Your Board 

Submits the foregoing reix)rt of the City Engineer and the 
Supervisor of Property and Insurance for Council's CONSIDERATION 
and RECOMMENDATION. 


BOARD OF ADMINISTRATION, March 9, 1973 


(PROPERTIES 


- 2 ) 


RECOMMENDATION 

2. ACQUISITION FOR PARK SITE #10 
367 East 8th Avenue 


The Supervisor of Property and Insurance reports as follows :- 

"Sub "B" of Lot 8 and W I6' of Lot 7, Block 1+1, D.L. 200A, 
known as 367 East 8th Avenue, has been offered for sale to the 
City by the owner. This property forms part of Park Site #10, 

which is listed under Table I of Park Sites Purchases 
Program 1971-1975, confirmed by City Council on December 
15th, 1970, It is noted that this property is one of two 
remaining properties to be acquired in the block bounded 
by Brunswick Street, 7th Avenue, Prince Edward Street and 
8th Avenue. 

These premises comprise a 2-^ storey frame dwelling, plus a 
full basement, with a main floor area of 816 sq. ft., erected 
in 1907 on a lot 65.5' x 72', zoned RM-3. The dwelling 
contains 11 rooms (divided into 8 rental units), 12 plumbing 
fixtures, has a patent shingle roof, wood siding exterior, 
a concrete foundation and is heated by an automatic oil- 
fired furnace. This dwelling is in good condition for age 
and type. The owner occupies 1 rental unit asid the other 
7 units are occupied by tenaaits on a raonth-to-month basis. 

Following negotiations with the owner's representative, she 
is prepared to sell for the sum of $40,000.00 subject to 
the following conditions :- 

1. The sum of $5,000.00 to be advanced upon delivery 
of a registrable Deed. 

2. Balance of $35,000.00 to be payable on sale date 
which is to remain open to September 30th, 1973 at 
the latest. 

It is considered that this price is fair aind equitable and 
represents market value in this area. The Parks Super- 
intendent concurs in the purchase of this property. 

RECOMMENDED that the Supervisor of Property and Insurance be 
authorized to acquire the above property for the sum of 
v'40,000.00 on the foregoing basis, chargeable to Code #4189- 
Park Board Clearing Account." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of 
Property aind Insurance be adopted. 

3. LEASE PROPOSAL - 260 Northern Street 
Ft. Lot 25, Block A 2, D.L. 2037 

The Supervisor of Property and insuraaice rep)orts as follows :- 

"Reference is made to a report to Council of Jainuary 23rd, 
1973, regarding 240 and 260 Northern Street and a subsequent 
report of March 13th, 1973 concerning a lease proposal for 
240 Northern Street. Subsequent to the writing of this 
latter report, in preparation for the False Creek development, 
it has been necessary to give notice to Dan Can Mainuf acturing 
Co. Ltdo to vacate the premises they now occupy effective 
March 31st, 1973. Dan Can Manufacturing Co. Ltd. have been 
satisfactory tenants in their present location and were of- 
fered the site at 260 Northern Street. This site, with some 
modification, is satisfactory for their purpose and the 
following lease proposal has been submitted:- 



BOARD OF ADMINISTRATION, March 9, 1973 (PROPERTIES - 3 ) 

Clause 3 Continued... 

Lease Term ; 

March 15th, 1973 to December 31st, 1988. 
Rent ; - To be paid monthly and subject to review at 5-year intervals 

While preparing premises for occupaaicy 

March 15th, 1973 to May 31st, 1973 $ 200.00 per month. 

Effective June 1st. 1973 ;- 

Annual rent $ 7,425.00 

Taxes (1972) $ 1.374.00 

TOTAL $ 8,799.00 per annum 

Monthly rent - $ 618.75 plus taxes. 
Conditions ;- 

The City to install a double washroom on the main floor 
at an estimated cost of $5,000.00. Other costs to 
prepare this building for occupancy such as fire escapes 
from the second floor and gas and electrical services 
were included in the report on 240 Northern Street. 

The City to be responsible for ;- 

(a) Structural repairs and maintenance. 

(b) Repair of mechanical faults to the heating and 
plumbing systems. 

The Lessee to be responsible for ;- 

All utilities; day to day maintenamce aoid servicing of 
the plumbing and heating systems; all maintenaaice, 
alteration and repair to the electrical systems. 

Up>on completion of the lease agreement, the lessee to deposit 
with the City, an amount equal to three months' rent, to be 
held by the City as a security deposit, or, to provide a 
security bond in favour of the City for an equal amount. 

RECCWMENDED that the City-owned property, known as 260 
Northern Street, be leased to Dan Can Manufacturing Co. Ltd. 
for the period of March 15th, 1973 to December 31st, 1988, 
subject to the terms and conditions as contained in the above 
report and subject to the agreement being to the satisfaction 
of the Corporation Counsel and the Supervisor of Property and 
Insurance . 

FURTHER RECOMMENDED that the Supervisor of Property and Insurance 
be authorized to proceed with the installation of the required 
wahsrooms at an estimated cost of $5,000.00." 

Your Board 

RECOMMENDS the foregoing recommendations of the Supervisor of 
Property and Insurance be adopted. 
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BOARD OP ADMINISTRATION, March 9, 1973 (PROPERTIES - h, ) 

i|. LEASE OF WAREHOUSE - 2i|0 Northern Street 
Lot 26 & Ft. Lot 25, Block A2, D.L. 2037 

The Supervisor of Property and Insuraoice reports as follows :- 

"The City owns two industrial buildings known as 240 Northern 
Street and 260 Northern Street which have been vacant for a 
considerable length of time. City Council on January 23rd, 
1973 considered an application from the B.C. Table Tennis 
Association to rent the second floor of 240 Northern Street. 
A report was also submitted to Council by the Property & 
Insurance Office describing the premises, anticipated market 
rentals, etc. The Supervisor of Property & Insurance indicated 
that 240 and 260 Northern Street were previously used for 
storage only euid that in any leasing of the premises it would 
probably be necessary to spend from $16,000.00 to $18,000.00 to 
provide separate services to the buildings and certain office 
acconimodation . City Council deferred the request of the B.C. 
Table lennis Association for three months aoid the Supervisor 
of Property & Insurance was instructed to report back a_fter 
further consultation with prospective renters and B.C. Table 
Tennis Association with respect to the rental of the buildings. 

A proposal to lease the entire building known as 240 Northern 
Street has now been received from B. Prem Laminates Ltd. , who 
propose to use the premises for the wholesaling of carpets 
and floor coverings. Considerable renovations are required 
to 240 Northern Street. The total cost is in the realm of 
$17,000.00 of which an amount of $12,000.00 can be recovered 
from the lessee over the term of the proposed lease. 

With the above expenditures, 240 Northern Street will be self 
sufficient with respect to office space and to electrical, gas 
and other services. Depending on the future occupeuit eind 
proposed use of 260 Northern Street, there will be an additional 
sum of $2,000.00 to $7,000.00 to also provide this building with 
basic heating and plumbing facilities as a warehouse. 

The lease proposal from B. Prem Laminates Ltd. is as follows:- 

Lease Term ; 

June 1st, 1973 to December 31st, 1988. 

Conditions ;- 

1. The City, at its cost, to carry out the work required to 
provide necessary fire exits; close the access to the 
adjoining 260 Northern Street ; provide separate gas and 
electrical services; repairs to the flooring. 

2. During the term of the lease, the City to be resp)onsible 
for :- 

(a) Structural repairs and maintenance. 

(b) Repair of mechanical faults to the heating aoid 
plumbing systems. 

3. The City to pay the cost, not exceeding $12,000.00, for 
the remodelling and renovations, which include offices, 
washroom and main floor heating, necessary to accommodate 
the proposed use. 

The City to be reimbursed for the cost of the remodelling 
eind renovations by payments amortized at ain interest rate 
of 8% per annum over a 15 year period, payable monthly, in 
addition to and in the same mainner as the rent. 

4. The tenant to be responsible for all utilities; day to day 
maintenaoice and servicing of the plumbing and heating 
systems; all maintenauice, alteration and repair to the 
electrical system. 
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Clause It- Continued.... 


Rent : 

From the date of occupaaicy, until completion of remodel- 
ling, or not later than May 31st, 1973, whichever occurs 
first, to pay a rent of $200,00 per month. 

Upon completion of the remodelling and not later thax\ 
June 1st, 1973, rent to be paid monthly on the first of 
each month aund shall be comprised of:- 

(a) An auinual rent of $12,024,00 which amount shall be 
subject to review at 5-year intervals, 

(b) An aonount equal to taxes as if levied, 

(c) Amortization payments as described in the above 
"Conditions", 

Commencing June 1st, 1973, rentad. payments would be:- 


Annual rent $12,024,00 

Annual taxes (1972) $ 1,250.12 

Amortization payments (to be 

determined on cost of remodelling) 
Maximum $12,000,00 (g 8% - 15 years $ 1.365.36 

Annual Total $14,639.48 


Monthly rental $ 1,219.96 


Upon completion of the lease agreement, the lessee to deposit 

with the City, an amount equal to three months' rent, to be 

held by the City as a security deposit, or, to provide a security 

bond in favour of the City for an equal amount. 

B. C. Table Tennis Association has been advised that the above 
lease propwDsal has been received and is being foirwarded to 
Council. They have also been advised that 260 Northern Street 
is at the moment available (although we also have a prospective 
industrial tenant for these premises). The B.C. Table Tennis 
Association has indicated that they are somewhat interested in 
260 Northern Street and may shortly be submitting a proposal to 
the City. 

RECOMMENDED that the City-owned property, known as 240 Northern 
Street, be leased to B. Prem Laminates Ltd. for the period of 
June 1st, 1973 to December 31st, 1988, subject to the terms and 
conditions as contained in the above report and subject to the 
agreement being to the satisfaction of the Corporation Counsel 
and the Supervisor of Property cind Insureuice. 

FURTHER RECC»1MENDED that the Supervisor of Property and Insurance 

be authorized to proceed with the repairs, renovations and 

modifications required to the premises at 240 and 260 Northern 
Street." 
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5. SALES; RESIDENTIAL 
RECOMMENDATION 

Recommended that the following sal rs by tender. received by the Supenrisor of 
Property and Insurance be approved under the terms and conditions set down by 
City Council> being in each case the hirhest offer received. 

RE: Lots E to H, W.^t- D.L. 6^2, Plan ihl^h -39' x 109' each 

and 

Lot I, W.^D.L. 6^2, Plan ihK^ - Ul.?' x 109' 

All situated on the West side of Quebec Street between 
52nd ?c 53rd Avenues. (Zoned: RS-l) 


Name 
Lloyd Wakefield 

Lot 
E 

Approx. Size 
3'' ' X 109 ' 

Sales Price 
$21,766.00 

Terms Conditions 
City Terms 
at 9% 

i Llojnd Wikefield 

F 

39' X 109' 

$21,766.00 

City Terms 
at 9% 

Mrs. Sam Kam Yee 

G 

39' X 109' 

$2U,000.00 

City Terms 
at 9% 

Lloyd Wakefield 

H 

39' X 109' 

$21,966.00 

City Terns 
at 9% 

Lloyd Wakefield 

I 

hi. 5' X 109' 

$22,166.00 

City Ten? 
at 9% 


RF: Lots A ^ B, D. L. 75"^, PT«n li;7l8, Both hb' x 178' 
Situated: VI/S Dumfries Street, 

Between l5th and l8th Avenues (Zoned: RS-l) 


Name Lot App rox. Size Sales Price Terms Con di tdo ns 

Ideal Holding: Ltd. A W • x 178' $21,100.00 City Terms 

at 9% 


Montmyal Estates Ltd. B U8' x 178' $21,100.00 


City Terms 
at 
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Department Report, March 9, 1973 

BUILDING AND PLANNING MATTERS 

RECOMMENDATIONS 

1. Proposed Amendment to Zoning & Development 
By-law No. 3 575, to Permit 'Marina' as a 
Conditional Use in (RS-1) One-Family Dwelling 
District & (M-1) & (M-2) Industrial Districts 


(BUILDING - 1) 


The Deputy Director of Planning and Civic Development reports as 
follows : 

"Marinas are a facet of and are embraced in the category of 
shipping and navigation, which is a field directly under the 
control of the Federal Government who has exercised its controls 
through various statutes, such as the Shipping Act, the Navigable 
Waters Protection Act, and the legislation governing the control 
of harbours. To this extent the City's control is extremely 
limited and is of residual character. 


In a similar situation regarding Heliports, the Federal Government 
agreed to require Heliport developers to obtain City approval and 
the Zoning and Development By-law was amended accordingly. In 
anticipation that a similar arrangement can be made with respect 
to Marinas, consideration should be given to this subject with 
reference to the development of False Creek. 

At the present time the use 'Marina' is permitted only in the 
(RA-1) Limited Agricultural District. This was inserted in this 
District Schedule in 1960 to permit the establishment of a proposed 
marina facility on the Musqueam land fronting on the Fraser River 
waterfront. This development did not take place. 

The establishment of the Burrard Civic Marina at the entrance to 
False Creek required rezoning of the area to (CD-I) Comprehensive 
Development District after public hearing. 

In view of the impending developments in the False Creek area, 
which are anticipated to include the use 'Marina' , it is considered 
to be more appropriate to include the use 'Marina' in the (M-1) and 
(M-2) Industrial District Schedules as a 'conditional' use, rather 
than use the more lengthy (CD-I) rezoning procedure in each particular 
case with the resultant delay due to the necessary public hearing. 

By amending the by-law to include the use 'Marina' in the (M-1) and 
(M-2) Industrial District Schedules, only one public hearing would 
be necessary and this would mean that the Technical Planning Board 
would adjudicate on each application for a development permit for a 
marina use and would be able to impose conditions appropriate to 
each individual case. In this regard, the Technical Planning Board 
would only be exercising this discretion within policies established 
by Council, and the only area where a policy is forthcoming immediately 
is the False Creek area. 

Concurrently with the amendment proposed above, consideration should 
also be given to similarly include the use of 'Marina' in the (RS-1) 
One-family Dwelling District Schedule in order to accommodate this 
particular use within the Jericho waterfront park area, where some 
form of marina facility is expected to be required in the future 
when the waterfront park development takes place. 

It is therefore RECOMMENDED that the Director of Planning & Civic 
Development make application to amend the Zoning and Development 
By-law No. 3575 on the lines of the attached draft by-law amendment 
to include the use 'Marina' as a conditional use in the (RS-1) One- 
family Dwelling District Schedule and the (M-1) and (M-2) Industrial 

District Schedules to the By-law, and that such amendment be referred 
direct to a Public Hearing after reports have been received thereon 
from the Technical planning Board and the Vancouver City Planning 
Commission. 
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It is further RECOMMENDED that negotiations be opened with the 
appropriate Crown Agencies to enable the effective conclusion of thes^ 
proposals. 

It is further RECOMMENDED that in the event that this amendment is 
enacted by Council after Public Hearing, Council instruct the Technical 
planning Board, as a policy, to approve Marinas in the False Creek area 
only, until such time as Council decides otherwise." 


2. Development of Lands along the 

Fraser River between the Arbutus 
Street & Barnard Street Rights-of -Way 

The Deputy Director of Planning and Civic Development reports as 
follows : 


" BACKGROUND 

On October 14th, 1971, Council held a Public Hearing to 
consider applications by Horner Developments Limited and by 
the Director of Planning and Civic Development to rezone 
lands at the foot of Angus Drive from the present RA-1, 
RS-1, M-1 and M-2 Districts to a CD-I Comprehensive Development 
District to permit low density multiple housing development. 
The applications involved 15.84 acres of privately-owned 
land (including the Steel Bros property) on the west side of 
Angus Drive and 12.5 acres of City-owned land on the east 
side of Angus Drive. (The proposals made in the two applica- 
tions are illustrated in Appendix A) . 

At the hearing, a number of interested groups and individuals 
expressed opposition to the development scheme proposed in the 
applications and suggested alternative schemes, including ones 
that would provide more park space and that would restrict res- 
idential development to lower densities. A representative of 
Canadian Forest Products Ltd. expressed concern that rezoning 
and development would interfere with operations of the Canadian 
Forest Products plant. 

At its meeting of October 19th, 1971, Council resolved: 

'THAT the matter of the Director of Planning 's rezoning 
application be referred back for report to Council by 
the Technical Planning Board and the Town Planning 
Commission for consideration of the new proposals 
raised regarding this application.' 

and 

'THAT the Board of Administration report to Council as 
soon as possible on the rezoning and development 
aspects of the Steel Brothers' property in the area.' 

PURi'Osi: or tu i r; retort 

This report presents three alternative schemes for' development 
of the area along the Fraser River between the Arbutus Street 
and Barnard Street rights-of-way. Advantages and disadvantages 
of each scheme are discussed to assist Council in determining 
a policy for the present and future development of this area. 
On the basis of determined policy. City officials will be able 
to report back to Council with a detailed development plan for 
the area. 


cont ' d. . . 
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Scheme 1: Industrial/Residential/Private Recreation 
(Illustrated in Appendix B) . 

This scheme would involve developing City lands for heavy 
industry along the Fraser River, light industry north of 75th 
Avenue and single-family residences on South West Marine Drive. 

The Steel Bros land would be developed for light industry 
and the remaining lands to Arbutus Street would be left 
zoned RA-1 Limited Agriculture. The RA-1 lands could be 
purchased for park at some future date or could remain as a 
private recreation and agriculture area. 

This scheme is similar to one approved by Council on October 

1st, 1968, after a Public Hearing. At that time, rezoning 

of the part of the City-owned lands on the lowlands north of 75th . 

Avenue from M-2 Heavy Industry to M-1 Light Industry was 

approved. (Note that this rezoning was not carried through 

to the final implementation stage.) This approval of rezoning 

recognized a policy, defined by Council in 1955, of establishing 

a division between industrial and non-industrial uses at Angus 

Drive and of protecting lands adjacent to industrial lands 

from heavy industrial uses. Rezoning of the Steel Bros. 

(then Pitkethly Bros.) property from M-2 to M-1 was approved in 

1955 as a first step towards implementing this policy. This 

1955 rezoning made the operation that was then located on the 

property a non-conforming use. The operation ceased in 1969 

and the Steel Bros, property has since been vacant. 

It is the Director of Planning and Civic Development's opinion 
that the disadvantages of Scheme 1 far outweigh the advantages. 
The scheme would provide suitably flat industrial sites, with 
access to water and rail transport; however, the absence of any 
well-defined boundary between industrial and RA-1 uses would 
result in industrial noises and traffic interfering with non- 
industrial uses. Now that the Steel Bros, property is vacant 
there is an opportunity to reduce problems of industrial incom- 
patibility further. 

A second disadvantage of Scheme 1 is that it does not lend itself 
to provision of a continuous pedestrian/equestrian walkway along 
the Fraser River to Angus Drive, as approved in principle by 
Council on March 25th, 1969. 

Scheme 2: Greenbelt (Illustrated in Appendix C) 

The second scheme would involve the City-owned land and the 
Steel liros . property being pi^otected and developed as part of 
a public greenbelt area. Remaining lands either could be 
purchased now or could be left zoned RA-1 to protect them for 
possible future purchase and addition to the public greenbelt 
area . 

Scheme 2 takes good advantage of the opportunities presented 
by these lands. A greenbelt area here would be the terminus 
of an almost continuous green strip around Point Grey, as 
illustrated in Appendix C-1. Along the sti^ip could be developed 
a pedestrian/equestrian walkway, extending westerly along 1 l\e 
Fraser River from the eastern boundary ol the City-owned ]dnd. 
The banks of the Fraser River would be opened to the public and 
a need for major park area would be partxalJy satisfied. 
(Standards defined in 1960 , as outlined in the ' Prelimi nai'y 
Report on Proposed Development Plan foi^ Parks, 1959-;976', 
indicale tliat the City is deficient in this category ol park.) 
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The possibility of the Province using Greenbelt Protection 
Fund money to help implement Scheme 2 has been investigated. 
It was hoped that the Province might purchase the Steel Bros . ' 
property and RA-1 zoned lands, possibly including lands 
extending as far west as the University Endowment Lands. Some 
of the RA-1 lands might have been purchased and leased back to 
present owners so that the lands could have been protected for 
future public use. However, indications are that the Province 
would be unwilling to use Greenbelt Protection Fund money to 
acquire a major greenbelt strip in this area. 

Scheme 3; Greenbelt/Industrial/Residential 
(Illustrated in Appendix D) 

In this scheme. City-owned lands would be developed for indus- 
trial and residential as in Scheme 1. The Steel Bros, property 
and lands zoned RA-1 would be preserved as public and private 
greenbelt area. To ensure that industrial traffic would not 
interfere with uses in the greenbelt area, access from the 
industrial sites to Angus Drive would be prohibited except for 
emergency purposes. 

In view of the Province's likely position on Scheme 2, Scheme 3 
appears to be the best alternative. It has many of the advantages 
of Scheme 2 but could be implemented at considerably less cost. 

Implementation of Scheme 3 would involve, as an initial minimum 
expenditure to the City, the purchase of the Steel Bros, property. 
It should be noted, however, that there would be revenue gains from 
the sale or lease of the adjoining City-owned land. It has not been 
normal City policy to balance the cost of purchasing land with the 
money gained from marketing adjacent City land. Monies from sale 
or lease of land are placed in a separate City account. RA-1 lands 
would be protected for possible future public greenbelt use or for 
private greenbelt use by the existing zoning. 

As a variation to this scheme, low density multiple residential 
development could be substituted for industrial development on 
the City-owned land. However, there is a Liquid Carbonic plant 
to the immediate east of the City-owned land and residential 
development is not well-suited as an adjacent use. Furthermore, 
owners of vacant industrial lands in the area have expressed 
concern that residential uses would prejudice future development 
of their lands. Rather than create a pocket of residential uses 
adjacent to incompatible industrial uses, it would be more desirable 
to extend industrial uses to the eastern boundary of the greenbelt 
area. Well-controlled industrial development would be compatible 
with greenbelt uses. 

In addition to the disadvantage of residential development 
noted above, there would be certain problems in implementing 
a low density multiple residential scheme on the City-owned 
lands. With the exception of an approximately 200 foot depth 
of land fronting on South West Marine Drive, all of the land 
discussed in this report is designated "Flood Plain" in the 
Official Regional Plan. Of all of the proposals discussed, 
only the low density multiple residential variation to Scheme 3 
is in conflict with the Flood Plain Policy of the Greater 
Vancouver Regional Dir.trict. This variation would require some 
land-filling to conform with the Greater Vancouver Regional 
Di r. trict ' p 1'loo(] Plain Policy and would require an amendment to 
the Regional Plrin to change the use on the City-owned land from 
Indufjtrinl 1o Urban. However, the Greater Vancouver" Regional 
District har, indicated that it will not entertain appli cal i one 
for Plan amendments to allow more intensive land use until after 
April 30th, 1973 or until new Provincial legislation provides 
for more stringent control. While it is possible that the 
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proximity of the flood-plain area at the foot of Angus to highe 
ground and the feasibility of land-filling could make the area 
acceptable to the Province for residential development, recent 
reports suggest that the new provincial legislation will prohib 
extensive new residential development in flood plain areas. 

The intent of this report has been to outline very generally 
alternatives for development of lands along the Fraser River 
at the foot of Angus Drive. It is intended that more detailed 
plans will be formulated on the basis of Council's direction. 

The Director of Planning and Civic Development favours Scheme 3 
and recommends accordingly. 

RECOMMENDATIONS: 

It is RECOMMENDED THAT: 

(a) The Director of Planning and Civic Development be instructed 
to reapply for a change in zoning of the part of the City- 
owned lands at the foot of Angus Drive on the lowlands north 
of 75th Avenue from M-2 Heavy Industrial to M-1 Light Indus- 
trial. (This would be the first step towards implementing 
the scheme approved by Council on October 1st, 1968, for the 
development of the City-owned land. The three readings have 
not been given to the approved By-law changes. Because of 
the time lag, the Director of Planning and Civic Development 
will have to reapply for the change. 

(b) The Supervisor of Property and Insurance be instructed to 
report back on the financial implications of the sale of 
lease of the City-owned land at the foot of Angus Drive 
and on the purchase of the Steel Bros, property (Lot 3, 
Block 16, D.L.s 317, 308 and 5214.) 

(c) The Director of Planning and Civic Development be instructed 
to prepare a development plan for the lands along the Fraser 
River west of Angus Drive, such plan to include a pedestrian/ 
equestrian walkway scheme and uses for Lot 3, Block 16, D.L.s 
308 and 5214, possibly including a look-out park and some 
private recreational use. 

The Technical Planning Board at its meeting on February 16th, 
1973 endorsed the recommendatioriB of the Director of Planning and 
Civic Development. 


3. Development Permit Application 
#61167 - 1396 East 41st Avenue 

The Deputy Director of Planning and Civic Development reports as 
follows : 

"Mr. J. Hlne, on behalf of Shell Oil of Canada Ltd., has filed Development Permit 
Application No. 61167 to demolish an existing gasoline service station and to construct 
a new gasoline service station (self-serve) on this site. 

The development is located in a C-1 Commercial District at the south west corner 
of Knight Street and 41st Avenue. 

The Gasoline Service Station Policy, as adopted by City Council in October of 1968, 
permits the construction of a new gasoline service station at this location. 

The Technical Planning Board and the Vancouver City Planning Commission recommend 
that Development Permit Application No. 61167 be approved in accordance with the 
submitted application, such plans and information forming part thereof, thereby 
permitting demolition of an existing gasoline service station and the construction 
of a new gasoline service station (self-serve) on this site, subject to the following 
conditions: 
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A. Prior to the Issuance of the Development Permit, revised drawings are 

to be first submitted or the submitted drawings amended to the satisfaction 
of the Deputy Director of Planning and Civic Development clearly Indicating: 

(1) The provision of suitable landscaping and the heights of all plants 
when planted in the landscaped area. 

(2) Clarification of site dimensions and drawing detail. 

(3) Details of the garbage enclosure. 

(4) Details of the fence provided along the west and south property lines, 
and surfacing and curbing in accordance with Section 12(2) of the 
Zoning and Development By-law. 

(5) Details of the proposed pole sign. 

B. All goods are to be contained within the building and no display of merchan- 
dise is to be on the open portions of the site other than as provided 

for under Section ll(10)(c) of the Zoning and Development By-law. 

C. All lighting used to illuminate the site is to be so arranged so that 

all direct rays of light reflect upon the site only and not on any adjoining 
premises . 

D. All landscaping and treatment of the open portions of the site is to be 
provided within six (6) months from the date of any use or occupancy of 
the proposed development and thereafter to be permanently maintained. 

E. All screening, surfacing and curbing, as indicated on the approved drawings, 
is to be provided prior to any use of the proposed development and thereafter 
to be maintained at all times. 

RECOhlMENDED that Development Permit Application No. 61167 be approved in accordance 
with the recomnn?ndat-ions of the Technical Planning Board and the Vancouver City 
Planning Commission. " 


4. Development Permit Application 
#61326 - 1705 East 12th Avenue 

The Deputy Director of Planning and Civic Development reports as 
follows : 

"Mr. G. D. Wylle (Architect), on behalf of Home Oil Distributors Ltd., has filed 
Development Permit Application No. 61326 to demolish an existing gasoline service 
station and to construct a new gasoline service station (self-serve) on this site. 

The development is located in a C-2 Commercial District at the north east corner 
of 12th Avenue and Commercial Drive. 

The Gasoline Service Station Policy, as adopted by City Council in October of 1963, 
permits construction of a new gasoline service station at this location. 

The Technical Planning Board and the Vancouver City Planning Commission recommend 
that Development Permit Application No. 61326 be approved, in accordance with the 
submitted application, such plans and information forming part thereof, thereby 
permitting the demolition of an existing gasoline service station and construction 
of a new gasoline service station (self-serve) on this site, subject to the following 
conditions : 

A. Prior to the issuance of the Development Permit, revised drawings are 

to be first submitted or the submitted drawings amended to the satisfaction 
of the Deputy Director of Planning and Civic Development clearly indicating: 

(1) The provision of suitable landscaping and the heights of all plants 
when planted in the landscaped areas. 

(2) Details of the fence to be provided along the north and east property 
Hues, and surfacing and curbing in accordance with Section 12(2) 

of the Zoning and Development By-law. 

(3) Clarification of site dimensions and drawing detail. 

B. All goods are to be contained within the building and no display of merchan- 
dise is to be on the open portions of the site other than ns provided 

for under Section Il(10)(c)(i) of the Zoning and Development By-law. 
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G. All lighting used to illuminate the site is to be so arranged so that 

all direct rays of light reflect upon the site only and not on any adjoining 
premises. 

D. All landscaping and treatment of the open portions of the site is to be 
provided within six (6) months from the date of any use or occupancy of 
the proposed development and thereafter to be permanently maintained. 

E» All screening, surfacing and curbing, as indicated on the approved drawings, 
is to be provided prior to any use of the proposed development and thereafter 
to be maintained at all times. 

RECOMMENDED that Development Permit Application No. 61326 be approved in accordance 
with the recommendations of the Technical Planning Board and the Vancouver City 
Planning Commission." 


INFORMATION 

5 . Sheraton Landmark 

The Deputy Director of Planning and Civic Development reports as 
follows : 


"The matter of lighting on the Sheraton Landmark Hotel has been 
the subject of concern to the Planning and Civic Development Department 
in discussion with the Law Department and the Technical Planning Board. 
Many new buildings, particularly hotels, are now permanently lighted and 
these lights are conceived of as part of the design of the building. The 
effect of this lighting can probably be looked at in two ways: 

(a) its effect on people who live in the area round about if 
the lighted building adjoins a residential area; 

(b) the effect on the appearance of the building as seen from 
a wide perspective. 

Even though the type of lighting installed on the Sheraton /Landmark 
Hotel has as much effect on the night time appearance of the building as 
the material used for its surfacing, until very recently this has not become 
a factor of serious concern. Recently, however, the number of buildings 
adopting permanent night-time lighting has increased. 

This matter has been discussed with the Corporation Counsel, who 
feels that the control of lighting of this type may be covered in the present 
Zoning By-law, and with the Technical Planning Board who were strongly 
divided on the merits or otherwise of the Sheraton /Landmark lighting. 

In view of the rather uncertain legal position and of the divided opinion 
on the Sheraton, the matter was not pursued, in favour of what were considered 
other more important and productive matters. 

If, however. Council feels that this should be a priority item, .more 
time can be spent on examining the By-law possibilities for report on a 
positive action. " 

The Deputy Director of Planning and Civic Development submits the 
foregoing report for the INFORMATION of Council. 


DELEGATION REQUEST: Mr. W. Lachmann (see attached 

letter) 
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FINANCE riATTERS 

RECOMMENDATIONS 

1. Ambulance Service Contract 


(FINANCE - 1) 


The Director of Finance reports as follows: 

"On February 5th, 1972 Council resolved 

(a) that the contract for the year ending March 31, 1972 be renewed 

on the same general terms and conditions as the previous contract, 


(b) that the contract be extended to March 31, 1973 by exchange of letters, 
pending wage settlement with employees. 

(c) that no further action be taken at this time in respect of a change in 
the rate structure for service. 


Vancouver supplies ambulance service within the City through a contract 
with Metropolitan Ambulance Services Ltd. Burnaby and New Westminster also use 
Metropol i tan, f he contractual arrangement with Metropolitan virtually makes it a 
non-profit organization subsidized jointly by Vancouver, Burnaby, and New Westminster. 
The expenses of Metropolitan's operations (net of revenue from the public) have 
been shared for some years in the proportions of Vancouver 75?;, Burnaby and New 
Westminster 12.5^ each, on the basis of physical stationing of ambulances:- 6 in 
Vancouver; and 1 each in Burnaby and New Westminster. Revenue collections from 
the public are applied to the municipalities in which the calls originate. The 
difference between each municipality's share of expenses and revenues from the 
public is paid in monthly retainers and annual settlement payments. 

The sharing formula as above has been acceptable to March 31, 1972. 
Vancouver has in 1972 required an additional ambulance in peak periods during the 
day equal to 1/2 an ambulance for the cost sharing formula. The sharing formula 
should be revised to reflect this change and would become Vancouver 76. '♦S^; 
Burnaby 11.76^, New Westminster 11.76^ for 6.5:1:1 ambulances respectively. 

The Treasurer of New Westminster has requested a further adjustment of 
the sharing formula and prefers sharing on the basis of the number of calls served, 
which would reduce Westminster's share to about 6.5^. Your officials have always 
maintained that the majority of the cost of providing an ambulance with 2k hour 
crews and dispatch services, etc., is related to standby costs and not to the 
number of calls served. Also under the arrangement, in the event of a requirement 
of more than one ambulance at a particular time, backup vehicles can and are sent 
from Burnaby with further backup from Vancouver. Certainly an ambulance service 
cannot be provided with less than one car. 

There is some overburdening of cost to New Westminster in that some 600 
calls per year are served in the neighbour municipalities of Coquitlam, Surrey, 
and Delta on which New Westminster bears the subsidy portion of the cost. This 
is also true of Burnaby and Vancouver to a lesser degree for approximately 100 and 
200 calls annually. The subsidy portion of the costs of these trips into the 
neighbouring municipalities at the average cost per call to each of the contracted 
municipalities for the year ended March 31, 197^ is calculated to be: 


Total Subsjjrry Subs idy Per Cal l 

Vancouver S^*, 800. 00 $2h.00 

Burnaby $3,600.00 $36.00 

New Westminster $28,000.00 $'»8.00 


The costs to Vancouver and Burnaby are relatively small, hut to New 
Westminster and the total operation of Metropolitan are fairly substantial. We 
are of the opinion that trips into neighbouring municipalities should not be 
subsidized by Vancouver, Burnaby, and New Westminster taxpayers, but that the 
cost per call to the municipality supplying the service should be billed direct 
to the neighbouring municipality requiring service, revenue from such calls being 
credited to the municipality supplying the service. This would relieve the claim 
by New Westminster of overburden of the share of costs to a considerable degree. 
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To put the situation in proper perspect i ve, Metropoli tan Ambulance is 
not a private ambulance service operated for profit. It is in fact the municipal 
service of the three participating municipalities supported by them in the same 
way that police protection is normally provided from municipal funds, either by 
directly employing members of a force, or contracting for police protection, and 
in the same way that fire protection is provided by each municipality. The 
other municipalities are not calling for service to meet an unusual emergency, 
but collectively are calling for service on an average of 2 to 3 times per day. 
Sometimes the subsidized rate results in a bad debt and all too frequently, in 
answer to a demand for service by the other municipalities, the ambulance that is 
dispatched for what is almost always a longer than average run, finds that in the 
meantime the municipality's own ambulance has been freed and has responded. 

The response by Metropolitan costs the other municipality that ordered 
the service nothing, so obviously is done at the expense of the municipalities 
supporting Metropolitan. It seems quite clear that any municipality calling 
Metropolitan for service should be required to accept and pay a bill each time 
an ambulance is dispatched in response to their demand. It seems quite unreason- 
able that any municipality should expect to have free and regular access to services 
supplied by other municipalities unless they have arranged in advance the financial 
terms under which such a service is to be available. 

Both Burnaby and New Westminster are studying possibilities of supplying 
their own ambulance services as a separate operation or in conjunction with their 
Fire Departments. Burnaby is continuing the present arrangement with Metropolitan 
on a month to month basis in the interim. If Burnaby opted out of the joint arrange- 
ment, service could not be provided to New Westm inster, because of the isolated 
locat ion, wi thout some additional cost to Metropolitan. Vancouver and Burnaby, how- 
ever, could still operate jointly through Metropolitan if New Westminster opted 
out. In the event both Burnaby and Westminster opted out of the arrangement, 
Vancouver would be forced to look seriously at the operation from the point of 
view of reducing costs particularly in the areas of capital financing and administrat- 
ive costs, and other economies that may be available through City operation of the 
service. 


Budgeted expenses of the total ambulance operation for the vears ending 
March 31, 1973 and 197^ as submitted by Metropolitan are:- 


Veh.icle Operating 
Station Operating 
Training 

Salaries and Wages 
Employee Fringe Benefits 


March 31 
1973 


$ 1^*7,116.00 
117,965.00 
it, 216. 00 
927,525.00 
106, 662.00 


March 31 
197^ 

$ 162,669.00 
1 16,775.00 
(2,725.00) 

1 ,05^,573.00 
ll6,72it.00 


$ 1 , 303,^8^.00 $ 1 , ^^tS ,_0_16_. 00 


Costs to Vancouver for the past two years and projected costs for the 
years ended March 31, 1973 and 197^ and percentage increases are:- 


Yea r Ending 

March 31/71 
March 31/72 
March 31/73 
March 31/7^^ 


City Share of 
Tota 1_ Ex pen ses 
Pet . Amount 

75?^ $6^*7,017 

15X 805,289 

76.'t8:t; 996,905 Est'd. 

l^MX 1,107,^'j2 Est'd. 


I ncr . 


23.8? 
11.1?; 


Subs idy 
P_y__C i tjy 


$173,770 
336,605 
512,635 Est'd, 
618,328 Est'd, 


I ncr. 


93.7?; 
51.1% 
20.6?; 


Note:- The 1973 and 197^ figures are based on budgets submitted by Metropolitan 
and reviewed by the City's Internal Auditor for reasonableness. 

The unusually high 93.7?; and 52.3^ increases in subsidy in 197? and 
1973 are mainly due to union negotiations with drivers and attendants which resulted 
in substantial wage increases and shorter hours of work, requiring more staff, and 
the fact that ambulance charges to the public were not increased, thus resulting in 
the City absorbing the entire cost increase. The current union contract with the 
employees expires March 31, IS?** and at that time their wage rates will he slightly 
lower than for City firemen. 
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Rates currently charged for ambulance service in Vancouver are:- 

Private Calls $25.00 plus $1.00 per mile 

City Calls 

Welfare Cases $25.00 

Morgue Calls $12.00 

Police Calls $25.00 to City hospital 

$40.00 to Riverview Mental Hospital 

Any change in rates would affect the City's total subsidy. A one dollar 
increase per call would reduce the City's cost one dollar per call or about $21,000 
annually. Corresponding reductions of the subsidy could be expected of higher 
rate increases, although revenue collections may decrease with any substantial 
increase in rates. It is felt that any significant reduction in rates would tend 
to increase requests for service and have a detrimental effect on the level of 
service that could be provided with the established number of vehicles. 

The foregoing report is to acquaint Council with the situation in 
respect of providing an ambulance service through Metropolitan under the current 
arrangement with Burnaby and New Westminster and the consideration by the other 
two municipalities of discontinuing participation in the subsidy of Metropolitan. 
The matter of revision of the cost sharing formula for the year ended March 31, 
1973 requires Council approval. 

I therefore recommend: 

(a) That the Director of Finance be authorized to conclude negotiations 

with Burnaby and New Westminster for Cost Sharing on the basis of Vancouver 
7S.k8%, Burnaby 11.76% and New Westminster 11.76^ for the years ended 
March 31, 1973 and 197^, and to report back to Council if such negot- 
iations are unsuccessful. 

(b) That the current contract between Metropolitan and the City 
of Vancouver be extended by exchange of letters to March 31, 
1974, with Vancouver contracting to accept 76.48% of the net 
costs of the operation, on the basis of the budget received 
from Metropolitan and costs as reflected in this report. 

The City's Internal Auditor reviews and adjusts Metropolitan's 
accounts to a basis acceptable to the Director of Finance. 

(c) That the contract contain a provision for cancellation or review should 
the Provincial Government take any action reqarding the provision of 
ambulance service. With this in mind the exchange of letters should be 
to the satisfaction of the Corporation Counsel. 

(d) That the municipalities (other than Vancouver, Burnaby, New Westminster) 
availing themselves of Metropolitan's services on a casual basis, and 

at the expense of the three municipalities contracted to Metropolitan, 
be advised that henceforth they will be billed for and expected to pay for 
Metropolitan services at the full and unsubsidized cost, for all calls 
they place to Metropolitan, if Council agrees to this then the Municipal 
Councils of Burnaby and New Westminster should be so advised." 
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PART REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL ON 
SOCIAL SERVICES 

March 1, 1973 

A meeting of the Standing Committee of Council on Social 

Services was held in the #1 Committee Room, third floor. City Hall, 

on Thursday, March 1, 1973, at approximately 1:30 p.m. 

PRESENT: Alderman Rankin (Chairman) 

Aldermen Hardwick and Marzari 

ALSO Mr. J. Denofreo, Representative of the 

PRESENT: Provincial Department of Rehabi- 

litation and Social Improvement 

ABSENT : Alderman Linnell (Leave of Absence) 

CLERK: M. Kinsella 

The minutes of the meeting of February 8, 1973, were adopted. 

ItE CCMMENDAT I ON 


Public Housing and the Community 

Council, on January 23, 1973, referred this study, prepared by 
the Department of Social Planning, to this Committee for discussion 
pf its findings, and the six (6) draft recommendations, which are: 

"1. That a Recreation Development Board for public housing 
be struck, composed of equal representation from tenants and de- 
legates from participating agencies. The Board should be funded 
annually by the three levels of government and interested agencies, 

2 . That a recreation and social development initiative 
fund be established, under the supervision of a Recreation Develop- 
ment Board, from which grants would be made to public housing 
tenant organizations and groups for recreation and social develop- 
ment purposes . 

3 . That two recreation development resource teams be estab- 
lished, each made up of (a) one community development worker; 
(b) one recreation worker; and (c) four tenant trainees. Their 
tasks will be to stimulate tenant development of recreation and 
social initiatives and to help tenants implement programmes. As 
the trainees become more competent, the professional workers 
should withdraw into a consultative role . 

4. That housing for senior citizens be phased out of 
existing mixed projects as much as is practical and as other 
facilities are made available. Disposition of facilities 
currently occupied by senior citizens within mixed facilities 
should be examined in consultation with tenants to determine 
the best, most effective use of these resources for collective 
social, recreational or economic activities. 
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5. The development of public housing projects solely for 
low-income persons and families be discontinued and that all 
future subsidized housing for low-income people be included in 
public housing for middle-income groups and that direct subsidies 
be provided as an additional option for low-income families for 
home purchase or subsidized rent in other than public housing. 

6. That the City and the Board of Parks and Public Recre- 
ation commission an independent study of public recreation to 
determine : 

(a) The extent and nature of general public useage of 
and satisfaction with community centres, community 
halls and community recreation programmes; 

(b) The extent to which community centre associations 
determine policy and programmes in response to 
diverse local needs; 

(c) The extent to which the present funding and 
management policy facilitates or limits the 
development of public recreation resources in the 
City; 

(d) The extent to which governing structures can and 
will ensure community control of existing or 
alternative facilities, programmes and resources." 

The Committee had before it a summary of the study. Mr. D. Purdy, 
Department of Social Planning, gave an audio-visual presentation high- 
lighting the salient points of the summary, following which there was 
a general discussion on the findings and recommendations contained in 
the summary of the Report "Public Housing and the Community". The 
Chairman indicated that this was the first of a series of meetings 
on this Report. 

Ms. Cindy Walters, on behalf of the Vancouver Public Housing 
Tenants' Association, asked that the Association be given the oppor- 
tunity to comment on the study, before any decisions are reached on 
the recommendations contained therein. The Committee agreed to defer 
action on these recommendations until it has received comments from 
the Vancouver Public Housing Tenants' Association. The Committee 
agreed to receive this Report. 

RECOMMENDED that 

Council receive the summary of the study "Public Housing in the 
Community" and that a Report Reference on the subject be given 
by the Department of Social Planning 


cont ' d . 
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INFORMATION 

2 . Classification Social Worker II 

Department of Welfare & Rehabilitation 

A delegation from the Municipal & Regional Employees' Union, re- 
presented by Mr . R. C. Ross, Business Agent, and Mr. D. McDonnell, 
Social Worker I, filed the attached brief on advancement from Social 
Worker I in the Department of Welfare and Rehabilitation. The Union 
takes issue with the present Class Specification for Social Worker II 
which lists university training as a required qualification. Many of 
the Social Workers I, employed by the Department, lack university 
training, and are, because of this, denied the opportunity of advance 
ment to Social Worker II . The Union contends that extensive on the 
job experience and training should be taken as equivalent to formal 
training, and that the Class Specification for Social Worker II be 
changed to reflect this. Mr. Ross spoke to the Union's brief. 

A letter from the B.C. Association of Social Workers, stating 
the case in favour of requiring registration under the Registered 
Social Workers Act of B.C., was introduced, and the Committee agreed 
to receive same. 

During the ensuing discussion, the Committee heard comments 
from Miss Martin, B.C.A.S.W., and the Director of Welfare Services, 
on the need for professionally trained social workers in the Depart- 
ment, particularly in the Rehabilitation Section. 

Following further discussion, it was 

RESOLVED that this matter be referred back to the Director of Per- 
sonnel Services for report to the Committee on a City training pro- 
gram for Social Workers I, II, III and IV in the Department of Wel- 
fare and Rehabilitation. It was 

FURTHER RESOLVED that the Director of Personnel Services, in pre- 
paring this report, consider the input from the delegations present 
at this meeting, and the requirements for registration under the 
Registered Social Workers' Association of B.C. 

(Alderman Pendakur joined the meeting at this point) 

3 . Chimo Tenants ' Association Recreation Proposal 

A delegation from the Chimo Tenants' Assocation, represented 
by Mrs. L. Rodrigues, Mrs. M. Guttridge and Ms. Cindy Walters, filed 
the attached brief. 

Chimo Terrace Public Housing Project consists of two three- 
storey walk-up buildings, comprising 80 one- and two-bedroom units. 
The project houses approximately 70 children and there are a further 
12 children, the majority under 12 years of age, in the immediate 
vicinity of the project. With the nearest park seven blocks away 
across a heavily trafficked street, most of the children from Chimo 
Terrace and the immediate neighbourhood either play in the parking 
lots behind the project or on the City-owned land on Wall Street, 
facing Chimo Terrace. To counteract this lack of recreation area, 
the Chimo Tenants ' Association submitted th6 following recreational 
land proposals: 
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"(a) City-owned land on Wall Street across from Chimo (Area 16, 
Lots #1, 2, 3, 4, 5, 6 and Area 18, Lots A and #1, 2, 3 and 
4. This land to be used as an adventure playground and 
playing field for the older children. 

(b) The road area on Cambridge Street between the two project 
buildings to be closed off from the lane to Wall Street 
and developed into a tot lot and common ground, 

(c) The triangle bounded by Wall Street and Oxford Street and 

a lane which runs diagonally from the corner of Oxford 
and Lakewood Streets intersection to Dundas Street. 

The Supervisor of Property and Insurance advised the City- 
owned land on Wall Street is now zoned 'light industry' and that 
the City presently had for consideration an offer to purchase. 
However, a decision on sale of this property is being reserved 
pending consideration of the Chimo Tenants' Association's request. 

The Assistant Director of Planning and Community Development 
circulated a map, showing parks in the vicinity of Chimo Terrace. 
It was noted that the nearest park. Pandora Park, is too far away 
for the younger children to go there alone. The delegation stated 
that the land mentioned in their proposal is the only suitable land 
in the vicinity. 

Mr. Ryan, on behalf of the Board of Parks and Public Recreation, 
stated there are no immediate plans to put in a park near this pro- 
ject . 

A letter from the Department of Municipal Affairs, addressed 
to the Planning Department was introduced re the creation of a park 
and playground on the proposed lands. This letter indicated the Pro- 
vince would only be willing to pay a proportionate share of the cost, 
relative to the number of children occupying the public housing pro- 
ject and the number of children in the total neighbourhood, who could 
use the facility. 

Following further discussion of possible alternatives, it was 

RESOLVED that the Director of Planning and the Supervisor of Proper- 
ty and Insurance 

1. Look at the question of: 

(a) rezoning the City-owned land on the North side of 
Wall Street between the South side of Oxford Street 
and Cambridge Street, to enable its development as 
an 'Adventure Playground'. The closure of Oxford 
and Cambridge Streets, from Wall Street to the lane 
between Chimo Terrace, for development as 'Tot Lots'; 

(b) the possibility of the City acquiring the two houses 
adjacent to the project situated on Wall Street, on 
the triangular piece of land South of Oxford Street 
and West of Lakewood Drive, for inclusion in the 
play area . 


cont ' d 
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2 . Submit a recommendation on whether the proposed play areas 
should be operated by the Vancouver Board of Parks and 
Recreation or the B.C. Housing Management Commission. 

It was suggested to the delegation that they contact the Super- 
visor of Property and Insurance re interim use of the City-owned land 
for park purposes . 

(Alderman Pendakur left the meeting at this point) 

4 . Social Assistance - Special Employee Services - 
Extension of Community Service Program 

The Committee had for consideration a report from the Director 
of Welfare Services on the above matter. After considerable dis- 
cussion it was 

RESOLVED to defer consideration of this report to a future meeting 
to allow the Director of Welfare Services the opportunity to discuss 
this program with the Vancouver Opportunities Program and Canada Man- 
power for report back to the Committee. 


The meeting adjourned at 4:45 p.m. 
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REPORT TO COUNCIL 
STANDING COMMITTEE ON FINANCE & ADMINISTRATION 

MARCH 1, 1973 

A meeting of the Standing Committee of Council on Finance and 
Administration was held in the No. 2 Committee Room, Third Floor, 
City Hall, on Thursday, March 1, 1973 at 1:30 p.m. 

PRESENT ; Alderman Bowers (Chairman) 

Aldermen Gibson, Harcourt and Volrich 

CLERK TO 
THE COMMITTEE; R. Henry 


1 . Park Board Operating Budget 

Commissioner Cowie, Chairman of the Park Board, addressed the 
Committee advising that although he had requested it, he did not wish 
to pursue the matter of indemnity to Park Board members at this time, 
but he commented on a proposal that the Park Board manage its own 
financial affairs, rather than requesting Council to approve 
allocations from time to time. He was of the opinion that the per 
capita operating grant be managed entirely by the Park Board and 
only capital budget items be determined by Council. In this way the 
Commissioner felt that this would streamline the Park Board operations 
and save Council and officials time. 

It was suggested that it would be similar to the budget provided 
to the Police Commission with respect to the operation of the Police 
Department. The Chairman of the Committee suggested that the 
consultants excimine this proposal made by Commissioner Cowie for 
inclusion in the management survey. 

2. Board of Administration Matters 

(a) Title of Commissioner ; 

The Committee reviewed the matter of a title for Mr. Ryan; although 
Commissioner Ryan, who was present and had brought the matter up, 
had no strong preferance and had left it for the consideration of the 
Committee. It was explained that the word Commissioner had different 
meanings depending on its use, i.e. Commissioner on the Park Board and 
Commissioner on the Auditorium Board. Mr. Ryan referred to the 
Municipal Act wherein the word 'Municipal Manager' was used and some 
municipalities had used the term, 'Chief Administrative Officer' . 

Some members of the Committee were inclined to favour City Manager 
but after due consideration, it was resolved 

THAT the matter of whether to change the title of Commissioner in the 
Board of Administration be deferred until there had been discussion 
with the Mayor and other members of Council. 

(b) Appointment of Assistant to the Board of Administration ; 

The Committee considered the appointment of an Administrative or 
Executive Assistant to provide assistance during the year to the 
Board of Administration. This would involve the processing of routine 
reports to Council in Commissioner Ryan's absence, plus other 
administrative duties. The Board of Administration proposed that 
a position be established in the rage of P.O. 26 ($986-$1185) to 
?.G. 30 ($1185-$1418) , but subject to review by the Personnel 
Services Department. 
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2. Board of Administration Matters (cont'd.) 

(b) Appointment of Assistant to the Board of Administration (cont'd.. 

Commissioner Ryan emphasized the need for such a person and spoke 
against a Department Head Joint Committee type of operation which had 
been in operation at one time but had proved to be too onerous for 
the officials and was not, in his opinion, good management to have 
such a screening or joint committee. 

I The Committee was of the opinion that the salary range proposed would 
! not attract the applicants that the Committee felt should be in such 

a position and therefore, suggested that the Pay Range be in the 

P.G. 30 to P.G. 35 area. 

After further consideration, it was RECOMMENDED 

THAT the establishment of a position to provide assistance in 
the Board of Administration office, be approved in principle at a Pay 
I Grade range from 30 to 35, the exact salary to be determined following 
! a report from the Board of Administration on the duties for this 
position. 

The Committee emphasized that the hiring of such a person would 
in no way reflect a return to the previous system of two Commissioners. 


(c) Board of Administration By-law 

The Committee considered the Board of Administration By-law and 
recommended 

THAT the by-law be amended as follows: 

(I) Clause 3 - THAT this clause be changed to reflect one civic 

official with a further change to be made if 
the word Commissioner is altered. 

(II) Clause 6 - Subsection 1 (h) - delete 

Subsection 1 (i) - delete 
Subsection 1 (k) - delete 

Subsection 1 (n-ii) - THAT in respect to the opening 
of tenders, this clause reflect that the Commissioner 
attend either in person or by delegating another 

person. 

Subsection 1 (o) - THAT this clause be changed so 
that the Commissioner or his delegate attend all 
meetings of Council and its Committees and the 
Commissioner and his delegate may, at such 
meetings, speak to their reports and advise 
Council as to the technical, financial and 
administrative aspects of any other matter 
under consideration, but shall have no right 
to vote. 


(III) Clause 7 - Subsection D - delete as this item was dealt with by 

the Committee when amending the Procedure By-law. 

(IV) Clause 8 - Delete 

(V) Clause 9 - Delete 


Your Committee further RECOMMENDS 

THAT the Corporation Counsel prepare the necessary word change and 
amendment to the by-law for submission to Council. 


Cont'd 
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(d) Accommodation for the Board of Administration 

Commissioner Ryan explained that shortly there would be physical 
changes made in the offices on the north-west side of the third floor 
which is presently being occupied on a temporary basis by the 
Personnel Department. This is in preparation for the Board of 
Administration staff moving to this location. The Commissioner advised 
that revisions had been made to the original scheme because of 
changes made in the Board of Administration. The Committee was also 
advised that the present space occupied by the Board could be utilized 
as a Committee Room or in the case of an enlarged Council, offices 
for Aldermen. 

The opinion was expressed by a member of the Committee that the 
Aldermen's secretaries be located in the space presently occupied by 
the Board of Administration when it vacates its offices and it was 
felt that this could be carried out on an experimental basis. 

Commissioner Ryan explained that he was submitting this information 
concerning the renovations for INFORMATION in the event that there 
were objections to such a move by the Board of Administration after 
the work had commenced. 

Resolved 

THAT the foregoing report of the Board of Administration be 
received. 

3. In-Camera Guidelines 

At the last meeting of the Committee, Alderman Volrich agreed to 
submit a report on guidelines for those matters which should be 
handled In-Camera. The Committee considered the Alderman's report 
and it was stated that the following guidelines be applied in 
determining those matter that are appropriate for discussion In-Camera: 

(a) Personnel matters involving an individual whose 
continuance in his duties is to be discussed. 

(b) Property matters where a divulgence of the 
discussion will likely result in prejudice to 
the City. 

(c) Labour negotiations and legal matters where a 
divulgence of the discussion will likely 
result in prejudice to the City. 

The Alderman stated that he was in favour of a screening 
committee reviewing the agenda of In-Camera items but felt that 
the Mayor should be included, although it was pointed out that 
an uneven number presented less problems insofar as voting on matters 
were concerned. The report also indicated that the Committee be 
appointed on the following basis: 

(A) There should at all times be approval of at least three 

or four members before the matter is dealt with "In-Camera". 
This means there must be alternate members of the committee 
who will be consulted in the absence of any one member. 

(B) If at any stage of the discussion it appears that the 
subject or certain aspects of it can in fact be dealt with 
in open council, and with no likelihood of prejudice to the 
city, the discussion should terminate and be referred to 
open council. 

After further consideration and minor suggestions made, it was 
RECOMMENDED 

THAT Alderman Volrich 's report be approved in principle, but that 
it be revised for submission to Council and that there be an omnibus 
clause which would deal with special circumstances not covered by 
the guidelines. 
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4. Haro Park Site 

At the last meeting of the Committee this matter was deferred 

for further consideration and in this regard the Director of Finance, 

the Acting Director of Planning and Mr. B. Wyatt of the Property & 

Insurance Department, addressed the Committee and by means of a 
coloured map, gave a history of the site which is located at Haro 

and Bute Street. 

The park site was leased to the Federal Government, (Department of 
Veterans' Affairs) until December, 1972, at which time the non- 
conforming improvements on the site were demolished. 

The site was released from the care and custody and management of 
the Parks Board by their Resolution, in January, 19 70, "on the 
understanding that the proceeds from the eventual sale would be 
applied to the portion of Block 57, D.L. 185, which will accommodate 
the West-End Community and Recreation Centre." To this end, the 
City advanced $350,000 for temporary funding of this development, 
on the basis that it would be reimbursed upon the sale of the site. 

The estimated market value is, around $350,000. 

The matter was before the Committee for guidance and direction 
because of the City's proposed policy on land banking. It was 
explained that it was superfluous to park needs and that possibly 
three alternatives were, to sell it privately, to sell it to the 
Provincial Government for housing, or the City retain it. 

The Committee, after considering the above alternatives RECOMMENDS 

THAT it be offered for sale to the Provincial Government for the 
purpose of the Government developing specified housing on the property 
and the Chairman and the Acting Director of Planning co-ordinate 
this proposal and subsequently report back on progress made. 

5 . Municipal Reference Branch Library 

Alderman Gibson submitted a copy of correspondence sent to him 
by the Director of the Vancouver Public Library with respect to the 
setting up of a Municipal Reference Branch to the Public Library at 
City Hall. It was requested that the following expenditure be 
approved for a librarian, who is involved with the library in the 
Toronto City Hall, coming to Vancouver in an advisory capacity. 

1-Toronto Library economy fare, Toronto-Vancouver return $244.00 

2 nights Hotel Vancouver la $27.00 54.00 

Estimated meal cost 20.00 

Limousine - tips, etc. 10.00 

Wages @ 3 days $55.00 165 . 00 

TOTAL $493.00 


Alderman Gibson also recommended approval of the following 
expenditures in connection with a study of the Toronto Municipal 
Reference Library: 

Air fare - economy Toronto - Vancouver return $ 244.00 

30 days (Hilton rates la $25.00) 750.00 

Meals la $12.00 per day 360.00 

Limousine - tips, etc. 25.00 

TOTAL $1,379.00 


Cont'd 
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Municipal Reference Library (cont'd.) 

The Committee was also requested to consider the position of a 
librarian who would work under general supervision of the Head of the 
History and Government Division of the Central Library. In this 
regard, a memorandum was noted wherein the Personnel Officer of the 
Library had submitted a proposed classification and costs involved 
in engaging a librarian. The costs from April 1, 1973 to 
December 31, 1973 amounts to approximately $10,445 and annual costs 
at 1973 rates, including fringe benefits, amounts to $15,246. After 
further consideration the Committee RECOMMENDS 

THAT the amount of $493.00 be approved for the purpose of having a 
member of the Municipal Library in Toronto come to Vancouver to discuss 
the operation of a municipal library similar to the library in 
Toronto City Hall. 

FURTHER THAT the position of Librarian II, Pay Grade 24 ($1055-$1155) * 
be established, effective April 1, 1973, for the purpose of setting 
up a Municipal Library at the City Hall, as a branch of the main 
Vancouver Public Library, at an estimated cost of approximately 
$15,246 per year. 

FURTHER THAT the classification be subject to the concurrence of the 
Vancouver Public Library Staff Association, Local 391, C.U.P.E. 

The Committee took no action at this time with respect to Alderman 
Gibson's recommendation to send a Librarian to Toronto as mentioned 
i previously. 


* Includes 7% for 37^5 hour week 


The Committee adjourned at approximately 3:30 p.m. 
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PART REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY DEVELOPMENT 


March 8, 1973 


A meeting of the Standing Committee of Council on Community Develop- 
ment was held in the #2 Committee Room, City Hall, on Thursday, March 8, 
1973, at approximately 3:45 p.m. 

PRESENT : Alderman Volrich (Chairman) 

Aldermen Harcourt, Marzari and Rankin 

CLERK : D. Bennett 

The following recommendation of the Committee is submitted to 
Council : 

RECOMMENDATION 


Pacific National Exhibition 

The Chairman advised that due to certain events that have taken 
place recently with respect to the Pacific National Exhibition, the 
original Terms of Reference for the Committee would not be followed, 
as a new course of action will now be necessary. 

The Chairman submitted a position paper which dealt with the 
following general subjects: 

1. P.N.E. Act, 1955 - General Comments 

2. Some Subjects of Controversy: 

(a) Location of Vancouver's Coliseum 

(b) Hockey Involvement 

(c) B.C. Jockey Club 

3. P.N.E. Financing 

4. Present Structure of P.N.E,, under 1955 Act 

5. Analysis of Present Situation 

6. Review of Proposed Legislation 

7. Comparison with Canadian National Exhibition Association 
The posilion paper concluded with six recommendations , 

1) That we consider a restructuring of the PNE along > 
the lines of the CNE under the Ontario Act, v;hich ' 
will ensure broad community representation both in 
the membership and the directorate, and avoid the / 
element of political appointments. 

2) If the Provincial Government will not await such a 
reviev/, that the government be urged to amend its 
pending legislation, in respect of the appointed 
directors, to give authority to the City Council 
to make the necessary appointments. If this is 
not acceptable, then to permit directors to be 
selected by neither government but by representative 
organizations in the city who have an interest or 
participation in the activities or facilities of 
the PNE. 

. . . .Cont ' d 
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Pacific National Exhibition Cont'd 

3) That we recognize the fact that the Forum facilities 
should be considered as community facilities for the 
East Hastings Area, and that representatives of that 
community should be an important part of any body 
having authority over the use and operations of this 
facility, 

4) That we further consider an arrangement between the 

City of Vancouver and the PNE similar to that between the 
CNE and the City of Toronto, v/hereby the PNE will have the 
exclusive use of the facilities for provincial fair 
purposes for the months of July, August and September, 
The PNE will then operate the facilities for the 
balance of the year on behalf of the city and all 
surplus revenues will go to the city. Alternatively, 
as suggested by the Mayor, that the City operate all 
physical facilities while the PNE runs the provincial 
fair, it this separation can be practically implemented, 

5) That we emphasize that the PNE is an important part of 
our community and an inportant "showcase" for our 
province as a provincial fair, and that it is important 
that a careful examination be carried out of these 
alternatives before any legislation is brought into 
effect, 

6) That the City of Vancouver make immediate representations 
to the Provincial Government accordingly. 

The Committee discussed the position paper and after due consider- 
ation, it was 

RECOMMENDED that the Chairman arrange, subject to Council approval, a 
meeting with the Honourable Robert A. Williams and the Attorney-General 
to discuss the matter of the P.N.E., using the position paper as a basis 
for the discussion. 

It was agreed that the Chairman make minor revisions to his position 
paper and that it be forwarded to the Attorney-General and the Honourable 
Robert A. Williams prior to Alderman Volrich's meeting with them if Counc: 
agrees to such a meeting. 

(As the Chairman will not have his revised position paper ready for Counc 
this day, he will be speaking to this matter in Council) 



STANDING COMMITTEES OF COUNCIL 
ON CIVIC AND COMMUNITY DEVELOPMENT 


8th March, 1973. 

A meeting of the Standing Committees of Council on Civic 
and Community Development was held in the #1 Committee Room, 
City Hall on Thursday, 8th March, 1973, at 2.40 p.m. 

PRESENT : Alderman Hardwick (Chairman) 

Aldermen Bowers, Harcourt, 
Marzari, Massey, Pendakur, 
Rankin and Volrich. 

CLERK: M. James 


PART I 

The following recommendations of the Committee are 
submitted to Council . 

RECOMMENDATIONS 

1 . West End Local Area Planning Programme 

The Chairman opened the meeting and reviewed the previous action 
which had been taken by the Joint Meeting of the Standing 
Committees of Civic and Community Development which was held 
on the 8th February, 1973. The Committee noted that at the 
last meeting of the Civic/Community Development Committees, 
the following was passed: 


"(a) The approval of Council to the 'team work' 
approach to West End local area planning 

(b) That the Sections of the report dealing with 
staff and budgeting be referred to the Board 
of Administration for report back with 
alternatives 

(c) The approval of the establishment of a local 
area planning office in the West End as a 

base of operations for the team and the Director 
of Social Planning be instructed to report 
back to this Committee on suitable locations 
for the office." 

Before the Committee at this meeting was the Report of 
the Board of Administration dated the 2nd March, 1973 which 
covered "West End Local Area Planning Programme Budget and 
Staff". The Report recommended: 

"1. The Board of Administration be authorized to approve 
the classifications of the following positions: 

1 Clerk-Steno (20 month term) 

1 Social Planning Analyst (20 month term) 

1 Planner (20 month term) 

1 Civil Engineer (20 month term) 

1 Engineering Assistant (6 month term) 
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required for the project, (estimated completion date 

31st December 1974) in addition to permanent staff assigned. 

2. The additional funds for 1973 estimated at $68,669.00 
exclusive of rental and leasehold improvement costs , 
be authorized and included in departmental budgets as 
follows : 

Social Planning $41,644.00 
Planning $11,235.00 
Engineering $15,790.00 


$68, 669 .00 


and approval be given for necessary expenditure in 
advance of the 1973 Revenue Budget approval, " 

The Report submitted for the consideration of your 
Committees the amount of $16,525.00 for printing, publicity 
and information dissemination. 

In speaking to the Report, the Board of Administration 
noted that they had reviewed very carefully the aspects of 
budgeting and staff for this programme and with the exception 
of the alternative noted in the Report, the Board advised that 
there was no other solution to what had been recommended. 

The Members of the Committee discussed the Report and 
its proposals and noted that the proposed team did not have 
an economist and also that the economic study of the West End 
requested at a previous meeting of Council was an urgent 
matter. The Committee was advised that the staff expected to have 
a report on the economic implications of the re-zoning in the 
West End ready for Council in approximately three weeks' time. 
The report was expected to explain how rents might rise and 
should give an estimate of the increase in dollars per month 
per unit. 

Another aspect of the whole matter discussed was the item 
of the Committees being given, when the programmes are sub- 
mitted in detail, the implications of and the impact of these 
programmes in the various areas of concern to the Committee. 

It was noted that the site office and the costs of 
renovation of the office for occupancy by the team were not 
included in this report and it was anticipated they would be 
available perhaps next week. 

After further consideration and discussion your Joint 
Committees 

RECOMMEND (1) The Board of Administration be authorized to 
approve the classifications of the following positions: 

1 Clerk-Steno (20 month term) 

1 Social Planning Analyst (20 month term) 

1 Planner (20 month term) 

1 Civil Engineer (20 month term) 

1 Engineering Assistant (6 month term) 
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required for the project, (estimated completion date 
December 31, 1974) in addition to permanent staff assigned. 

(2) The additional funds for 1973 estimated at $68,669.00 
exclusive of rental and leasehold improvement costs , 
be authorized and included in departmental budgets as 
follows : 


Social Planning $41,644.00 
Planning 11,235.00 
Engineering 15,790.00 


$68,669 .00 


and approval be given for necessary expenditure in advance 
of the 1973 Revenue Budget approval . 

FURTHER RECOMMEND that the matter of printing, publicity 
and information dissemination be deferred for one week. 

Meeting adjourned at approximately 3.25 p.m. 
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CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 
MARCH 20, 1973 

A Regular meeting of the Council of the City of Vancouver was 
held on Tuesday, March 20, 1973, in the Council Chamber at 
approximately 2:00 p.m. 

PRESENT ; Mayor Phillips 

Aldermen Bowers, Gibson, Harcourt, Hardwick, 
Linnell, Marzari, Massey, Pendakur, 
Rankin and Volrich 

CLERK TO THE COUNCIL ; R. Thompson 

PRAYER The proceedings in the Council Chamber were opened with 

prayer . 

ACKNOWLEDGMENT 

The Mayor acknowledged the presence in the Council Chamber of 
students from Churchill High School, under the direction of Mr. Bridge. 

'IN CAMERA ' MEETING 

The Council agreed to an 'In Camera' meeting later this day on 
the items proposed . 

ADOPTION OF MINUTES 

MOVED by Aid. Linnell, 
SECONDED by Aid. Gibson, 

THAT the Minutes of the Regular Council meeting (with the 
exception of the 'In Camera' portion), dated March 13, 1973, be 
adopted . 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Linnell, 
SECONDED by Aid. Gibson, 

THAT the Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 
UNFINISHED BUSINESS 

1 . Sheraton Landmark 

It was agreed to defer consideration of this matter pending the 
hearing of delegations later this day. 

UNFINISHED BUSINESS AND COMMUNICATIONS 

2. Underground Connection: 
Vancouver Centre Development 

In considering the matter of underground connection: Vancouver 
Centre development and report of the Corporation Counsel on the 
subject, communications were noted as follows: 

(a) Save our Birks Building delegation request 

(b) Douglas, Symes & Delegation request if Council con- 

Brissenden (Barristers) templating further action on 

March 6th resolution 


cent 'd 
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UNTINISHED BUSINESS AND COMMUNICATIONS (cont'd ) 

Underground Connection: 

Vancouver Centre Development (cont'd) 

(c) Citizens Council on supporting the proposal that under- 

Civic Development ground connection system be not 

proceeded with and also, opposing 

the name 'Vancouver Centre' for 

the proposed commercial development. 

(d) Mr. Oscar Orr expressing views in opposition to 

selling of lane involved in the 
proposed development 

After due consideration, it was, 

MOVED by Aid. Rankin, 

THAT the delegation request from the Save our Birks Building 
Committee be approved and the delegation heard later this evening. 

- CARRIED 

(Alderman Bowers voted in the negative) 

MOVED by Aid. Volrich, 

THAT the Vancouver Centre Development representative be invited 
! to speak to the Council later this evening. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Pendakur, 

THAT the communication from the Citizens Council on Civic 
Development be received. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers, 
I THAT the communication from Mr. Oscar Orr be received. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Volrich, 

THAT the whole subject matter re the Vancouver Centre development 
be deferred for consideration following the hearing of delegations 
later this evening. 

- CARRIED UNANIMOUSLY 

3. Title of Commissioner: 
Board of Administration 

The Council further considered the question raised by the Finance 
and Administration Committee in its report of March 1st, 1973, 
(Clause 2), regarding the title of Commissioner in respect of 
personnel on the Board of Administration and, after due consideration, 
it was, 

MOVED by Aid. Bowers, 

THAT no change be made in the tommissioner' title . 

- CARRIED UNANIMOUSLY 

4 . In Camera Guidelines 

MOVED by Aid. Volrich, 

THAT further consideration of the subject of guidelines for 
'In Camera' meetings be deferred to the next meeting. 


- CARRIED UNANIMOUSLY 
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Roads and Transportation Association 
of Canada: Conference 


Mayor Phillips submitted a communication recommending Alderman 
Pendakur be delegated to represent the City of Vancouver at the 
forthcoming Roads and Transportation Association C onference to be 
held in Toronto May 11th, 1973, 

MOVED by Aid, Volrich, 

THAT the Mayor's proposal be approved and Alderman Pendakur 
be authorized to attend the conference at the City's expense. 

(tabled) 

MOVED by Aid, Linnell, 

THAT the whole matter be tabled for one week, 

- CARRIED 

(Alderman Bowers voted in the negative) 

The Mayor agreed to seek more information on the Conference 
and advise the Council, 


Aquarium and Planetarium Admission: 

French Language Weekly Newspaper Publishers 

A letter was received from Mr, Alan D, Black under date of 
March 8, 1973, regretting that the Council did not agree to host 
the French language weekly newspaper publishers of Quebec, 
Mr, Black requested the Council consider passes be issued for 
the Aquarium and Planetarium, 

MOVED by Aid, Bowers, 

THAT the request be received and no action taken, 

- CARRIED 

(Alderman Gibson, Linnell, Rankin and Volrich 
voted in the negative) 

At the request of Alderman Volrich the Mayor instructed a copy 
of the letter from Mr, Black be forwarded to the Greater Vancouver 
Visitors and Convention Bureau. 


Development Permit Applications in 

Kitsilano: Kitsilano Area Resources Association 

The Council noted a request, under date of March 8, 1973, from 
the Kitsilano Area Resources Association that an applicant for any 
development permit in Kitsilano be required to furnish an additional 
copy of his submission in order that such copy may be furnished, 
with the completed application form, to the Kitsilano Planning 
Centre, The Deputy Director of Planning and Civic Development, 
under date of March 19, 1973, set out his views on this matter. 

The Council noted the Association requested a delegation be 
heard and, therefore, it was, 

MOVED by Aid, Bowers, 

THAT the Association bo hoard accordingly. 


- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIONS (cont'd ) 

Zoning in Kitsilano Area 

Communications were received from the Chairman of the Ad Hoc 
Committee on Rezoning in Kitsilano and from the Kitsilano Ratepayers 
Association on the rezoning subject, asking a delegation be heard. 

In respect of the reference in the foregoing letters to a 
proposal to construct an apartment at the Southwest corner of York 
and Balsam Streets, the Zoning Planner, by memorandum dated March 19, 
advised there is no application for a development permit and the 
property is zoned RM-3, multiple dwelling district, permitting an 
apartment to a height not exceeding 120 feet. 

MOVED by Aid. Rankin, 

THAT each of these delegations be heard by Council as per 
their requests received. 

- CARRIED UNANIMOUSLY 

Christ Church Cathedral: 
Historic Site 


The Council received the following communication, under date 
of March 7, 1973, from the Honourable Ernest Hall, Provincial 
Secretary: 

" I wish to thank you for your letter of February 
8th, received here on February 21st, regarding the resolution on 
Christ Church Cathedral. 

Your resolution requested the Provincial Government 
to declare Christ Church Cathedral as an historic site, under the 
Archeological Historic Sites Protection Act. The Government does 
not wish to meet that request. 

During discussion on this matter, which has 
taken place on a number of occasions, two points are worthy of 
repetition. 

The first is, that simply declaring this area as 
an historic site then leads to meeting the responsibility inherent in 
that declaration and that this is rightfully a matter for Vancouver City 
to deal with. 

The second point is, that the active congregation 
has for some years been planning an imaginative, spacious and 
relevant ministry for the urban dwellers in the area, and that too 
literal an interpretation of the word "church" is to lose sight of the 
desires expressed to date by the Diocesan Council and the Synod of 
New Westminster." 

MOVED by Aid . Bowers , 

THAT the foregoing communication be received. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Gibson, 

THAT delegations to be heard by Council on March 27th on the 
proposed Christ Church Cathedral development, be heard 
either in Christ Church Cathedral or another suitable place. 


- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIONS (cont'd) 

Preliminary Budget Report; Release 

MOVED by Aid. Bowers, 

THAT the Council agree to public release of the Preliminary 
Budget Report, dated February 6, 1973. 

- CARRIED UNANIMOUSLY 

BOARD OF ADMINISTRATION. DEPARTMENT AND OTHER REPORTS 

A. BOARD OF ADMINISTRATION 

General Report, March 16, 1973 

WORKS AND UTILITY MATTERS 

MOVED by Aid. Linnell, 

THAT this report, containing clauses 1 to 6, identified as 
follows, be adopted: 

(1) City's Share of the Cost to Repave Sections of 
Boundary Road 

(2) Closure of Bidwell Street between Haro Street 
and Barclay, Block 57, D.L. 185 

(3) Closure of Portion of Harrison Drive, East of 
Victoria Drive, Block 23, D.L. 328, Fraserview 
German Canadian Benevolent Society of B.C. 

(4) Sewer Construction on 33rd Avenue from Laurel Street 
to lane East of Willow Street 

(5) L.I. P. Program - Report #7 

(6) Opening of Street and Lane extensions to Service 
City-owned lots East of Camosun Street between 
20th Avenue and 21st Avenue 

- CARRIED UNANIMOUSLY 

BUILDING AND PLANNING MATTERS 

The Council considered this report containing two clauses, 
identified as follows: 

(1) Moving and Placing of House: 2933 West 28th Avenue 

(2) Development of Bruce Street between 41st Avenue and 
the lane South to service the Mennonite Senior 
Citizens' Development 

MOVED by Aid. Hardwick, 

THAT clause 1 of this report be received for information and 
clause 2 adopted. 

- CARRIED UNANIMOUSLY 

FINANCE MATTERS 

The Council considered this report containing clauses 1 to 4, 
identified as follows: 

(1) Staff Requirements: Engineering Department 
Typist Pool 

(2) Park Board: Maintenance Positions required for 
new Community Halls, and New Crystal Aquatic Centre 

(3) Welfare Department: Temporary Positions 

(4) Pacific Northwest Pollution Control Association 
1973 Conference 

The following action was taken in respect of this report: 

Clause 1 

In considering this clause, a communication was noted from the 
Municipal and Regional Employees Union, dated March 20, 1973, objecting 
to reference in the clause respecting greater use of outside temporary 
help and asking this portion of the report be deleted. 

cont 'd . . . , 
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BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd) 

FINANCE MATTERS 

Clause #1 continued; 

MOVED by Aid. Rankin, 

THAT the recommendations in this clause be adopted, after 
inserting the word 'maximum' before the figure $1,300 where such 
appears in recommendation (b) . 

- CARRIED UNANIMOUSLY 

Clauses #2 and #3 

MOVED by Aid. Volrich, 

THAT these clauses be adopted. 

- CARRIED UNANIMOUSLY 

Clause #4 

After considering this clause respecting the 1973 Conference 
of the Pacific Northwest Pollution Control Association, and the 
matter of hosting a ladies' luncheon for the Conference, it was, 

MOVED by Aid. Bowers, 

THAT no action be taken on this request. 

- CARRIED UNANIMOUSLY 

(At the request of Alderman Volrich, a copy of the information 
will be forwarded to the Greater Vancouver Visitors and 
Convention Bureau) 

PERSONNEL MATTERS 

After considering the information in this report respecting 
request that Mr. J.L. Northey, Senior Planner in the Planning 
Department, be granted two weeks leave with pay, commencing June 1, 
1973, to be added to his regular vacation in order to observe 
examples of European urban solutions, it was, 

MOVED by Aid. Rankin, 

THAT no action be taken. 

- CARRIED UNANIMOUSLY 

PROPERTY MATTERS 

The Council considered this report containing clauses 1 to 5 
identified as follows: 

(1) Acquisition of City-owned Lands by the 
Provincial Government 

(2) Block 42 Undersurface Lease 
(Dunsmuir Street Exit) 

(3) Acquisition for Britannia Community Services 
Centre Site: 1511 Parker Street 

(4) Britannia Community Services Centre 
Site: 1112 Cotton Drive 

(5) Sale of City-owned Property: S/S of 600 Block 
East 7th Avenue betw. Caroline and Eraser Streets 

Action was taken as follows: 


cont 'd . 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

PROPERTY MATTERS (cont'd) 

Acquisition of City-owned Lands by the 
Provincial Government (Clause 1) 

The Council noted details set out in this clause and particularly 
the various conditions proposed and general conditions noted at 
1 to 7. After due consideration it was, 

MOVED by Aid. Bowers, 

THAT the proposals of the officials, as set out in this clause, 
be approved after amendments to certain of the general conditions 
set out therein, to read now as follows: 


G eneral 


Condition (1) 

Where there is a group of single family lots, not more than 
two in five be developed for housing by the Provincial Government 
and the balance be disposed of by the City in the open market. The 
lots in Appendix B have been selected on this basis. 

Condition (3) 

Development be to the satisfaction in each case of the City 
of Vancouver in accordance with City bylaws, and other City require- 
ments, and in the case of RS-1 sites be similar in character to 
existing or new development in the surrounding areas. 

Condition (4) 

For single-family lots, the sales be subject to repurchase 
options in favour of the City should development not commence within 
a period of 12 months from the date of sale, being the date that 
Council approves the sale of the property. 

Condition (7) 

That any particular offer of the City's lands remain open 
for acceptance by the Provincial Government for a period of 120 
days from the date the property is available for purchase, and 

FURTHER THAT the following bo added as an additional condition: 

"that all lots sold to the Provincial Government be made 
available to low income families and be a condition of 
sale" . 

- CARRIED 

(Alderman Marzari voted in the negative) 


During consideration of the foregoing matter, separate motions 
were made as follows. The carried motions were subsequently incor- 
porated in the above motion of Alderman Bowers. 

MOVED by Aid. Rankin, 

THAT in condition (1) the word "one" be changed to read "two", 

- CARRIED 

(Alderman Linnoll voted in the negative) 

MOVED by Aid. Marzari, 

THAT this whole matter be referred to the Housing Committee 
in order that an opportunity will be given for further study. 

- LOST 

(Aldermen Bowers, Harcourt, Hardwick, Linnell, 
Pendakur, Rankin. Volrich and the Mayor voted 
against this motion) 

cont 'd . . . . 
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BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd) 


Acquisition of City-owned Lands by the 
Provincial Government (cont'd) 


MOVED by Aid. Rankin, 

THAT the following be added as an additional condition: 

"that all lots sold to the Provincial Government be made 
available to low income families and be a condition of 
sale" . 

- CARRIED UNANIMOUSLY 

Balance of Property Matters 

MOVED by Aid. Pendakur, 

THAT Clauses 2 to 5 inclusive of this report be adopted. 

- CARRIED UNANIMOUSLY 

B. Report of Standing Committee 
on Community Development, 
March 8, 1973 

The Council considered this report containing clauses 1 to 5 , 
identified as follows: 

(1) Sites C and D: Strathcona Rehabilitation Project 

(2) No. 1 Firehall Re-siting 

(3) Britannia Property Acquisition 

(4) Liquor Licence: Oompapa Restaurant/Cabaret 

(5) Illegal Suite Policy 

The following action was taken in respect of this report: 

Clauses #1, #2, and #4 

MOVED by Aid. Volrich, 

THAT these clauses be adopted. 

- CARRIED UNANIMOUSLY 

Clause #3 

MOVED by Aid. Volrich, 

THAT this clause be adopted after striking out the following 
from the recommendation contained in the clause: 

'pointing out that as the rental differentials at 
the present time are probably 50% greater,'. 

- CARRIED UNANIMOUSLY 

Clause #5 

MOVED by Aid. Hardwick, 

THAT this clause be adopted. 

FURTHER THAT the Standing Committee on Community Development 
be requested to re-consider the present Illegal Suite policy with 
the intent of such policy being amended to make illegal housing, 
legal in terms of City regulations, in particular neighbourhoods 
of one family dwellings where such would be acceptable to that 
neighbourhood. 


- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

C. Report of Chairman of the Standing 
Committee on Social Services, 
March 13, 1973 


Alderman Rankin, Chairman of the Standing Committee on Social 
Services, submitted a report dated March 13, 1973, as a result of 
a meeting with the Minister of Rehabilitation and Social Improvement 
at Victoria. The report refers particularly to discussion with the 
Minister of the 'Boyd Report' in respect of social allowances and 
related matters. 

MOVED by Aid. Rankin, 

THAT the foregoing report be received. 

- CARRIED UNANIMOUSLY 

D. Report of Special Committee re 
Illegal Suites, March 12, 1973 

The Special Committee re Illegal Suites - Hardship Cases, 
submitted the following report dated March 12, 1973: 

"Th« Committee of Officials has considered the followim) requests 
under the policy established by Council concerning Illegal Suites - 
Hardship Cases, and reports as follows: 

(a) The following applications recommended for approval by the 
sub-committee, be approved: 

Mr. Thomas L. Gillespie (tenant), 2739 Bast 6th Avenue. 

Mr. Nelson A. Gray (owner), 3808 Dunbar Street. 

Mrs. Kathleen Marshall (owner), 1737 Bast 14th Avenue. 

Mrs. Nellie Fay (owner), 2890 West 11th Avenue. 

Mrs. timraa Jabs, (tenant), 410 Bast 49th Avenue. 

Mrs. Gayle Byjork (tenant), 3227 Woodland Drive. 

Mrs. Mah Shew Wong (owner), 1046 Odium Drive. 

Mr. and Mrs. Joe Wong (owners), 4561 Dumfries Street. 

Ms. Sharon Jane O'Krane (tenant), 235 Bast 63rd Avenue. 

Mrs. Margaret J. Mueller (owner), 479 Bast 46th Avenue. 

Mrs. Amy B. Wright, (tenant), 5212 McKinnon Street. 

Mrs. Avtor Kour Dhudwal (owner), 1055 East 40th Avenue. 

(b) the following applications be approved for one year from the 
date of this Resolution: 

Miss Maureen P. Ryan (tenant), 2050 Alma Road. 

Miss Wendy C. Lomnes (tenant), 2050 Alma Itoad. 

Miss Marsha Irwin (tenant), 2050 Alma Road. 

Mr. and Mrs. Rick Hales (tenants), 174 West 19th Avenue. 

Mr, Hans Derksen (owner), 835 Bast 56th Avenue. 

Mr. Katsushige Sawaki (tenant), 4605 West 8th Avenue. 

(c) the following application be approved for six months from the 
date of this Resolution: 

Miss Margaret Decie (tenant), 2486 West 8th Avenue. 

(d) the following applications be not approved: 

Mr. and Mrs. S .S . Kwan (owners), 357 Bast 60th Avenue. 
Mr. and Mrs. J.M. Stewart (tenants), 960 Bast 53rd Avenue. 

(e) in resi)ect to the above-mentioned, the City Uuilding 
Inspector be instructed to withhold enforcement action 
and to carry out the policy as adopted by Council on 
December 17, 196 3, and as amended by Council on November 
10, 1964." 

MOVED by Aid. Hard wick, 

THAT the foregoing report of the Special Committee re Illegal 
Suites - Hardship Cases dated March 12, 1973, and containing clauses 
(a) to (e) , be adopted . 


- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION, DEPARTflENT & OTHER REPORTS (cont'd) 

E. Report of Standing Committees 

on Civic and Community Development, 
March 15, 1973 


After considering the report of the Standing Committees on 
Civic and Community Development dated March 15, 1973, re West End 
Local Area Planning Programme, it was 

MOVED by Aid. Hardwick, 

THAT recommendations (a) and (b) (ii) to (vi) inclusive, as 
contained in the report be adopted, and recoinmendation (b) (i) be 
adopted after being re-worded to read as follows: 

" (i) the Supervisor of Property & Insurance be authorized to 
negotiate with the owner of 8 36 Denman Street or any 
other property which may become available within one 
week and which may prove more suitable to the satisfaction 
of the Board of Administration (provided the cost is no 
greater than that for 836 Denman Street) for a lease for 
a period not exceeding 21*5 months, terminating 
December 31, 1974, and that the agreement be to the 
satisfaction of Corporation Counsel." 

- CARRIED UNANIMOUSLY 

F. Report of Standing Committee on 
Finance and Administration, 
March 15, 1973. 


After considering the report of the Standing Committee on 
Finance and Administration dated March 15, 1973, re Administrative 
Assistant for the Board of Administration and Class Specification, 
it was 

MOVED by Aid. Bowers, 

THAT an Administrative Assistant position to the Board of 
Administration be established, and the recommendation of the 
Standing Committee set out in the report with respect to Class 
Specification and Pay Grade be adopted. 

- CARRIED UNANIMOUSLY 

G. Report of the Special Committee 
re Burrard Inlet Waterfront, 
March 15, 1973 


Council considered the following report of the Special 
Committee re Burrard Inlet Waterfront under date of March 15, 1973: 

"a meetinR of the Special Committee re Burrard Inlet Waterfront 
was held in No, 2 Committee Room, Third Floor, City Hall, on 
Thursday, March 15, 1973, at approximately 4:00 p,m, 

PRESENT : Alderman Pendakur (Chairman) 
Alderman Marzari 
Alderman Massey 

ABSENT: Commissioner Cowie (Park Board) 


CLERK: H. Sugrive 


INFORMATION 


1. Columbia Containers' Building: 
Colour Scheme 


The Hastings Townsite Residents' Association had expressed 
concorn of the colour scheme to be adhered to for the painting of 
the Columbia Containers' building and therefore the Chairman 
asked the delegation to report back within two weeks to the 
committee with the proposed colour scheme. The committee noted 
that the representative of Columbia Containers Ltd. had stated 
before Council they would be prepared to paint the building in 
accordance with Council instruction. The committee requested the 
Chairman to communicate with Columbia Containers on the matter. 


cent 'd . 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 


Report of Special Committee re 
Burrard Inlet Waterfront (cont'd) 


RECOMMENDATION 

2. Terms of Reference for the Study of 

Burrard Inlet Waterfront - Stanley Park 
to Main Street 


In September, 1972, Honpurable Ron Basford, Minister of State 
for Urban Affairs, wrote to the Mayor indicating that he is prepared 
"to support a planning examination of the entire region west Of Main 
Street to Coal Harbour". Ho further expressed the wish that "the 
examination would result in a comprehensive development for the area". 
Since then, there have been discussions between the Minister and the 
Mayor (Campbell and Phillips) ; and the officials of the City and the 
Ministry. 

A Board of Administration report to Council, dated September 25. 
1972, stated that such a study should be carried out and it may result 
in improved working relations between the City and the N.H.B. The 
Board proposed a steering committee consisting of the City, the Ministry 
and the N.H.B, bo established and asked to propose terms of reference 
for and further conduct the study. 

The above citod Board report was approved by the City Council on 
October 5, 1972. The first mooting of that steering committee and the 
only mooting was hold in November, 1972, with the Director of Planning 
and the City Knginecjr representing the City. 

Your Special Committee on Burrard Inlet Wivteriront w:is Initially 
to study the area west oi Main Street only. In February. li>7:i, 
the area was enlarged by Council to include the waterfront from Stanley 
Park to Second Narrows. The Committee has been concerned with 
establishing working relations locally with NIIB. Port of Vancouver, as 
well as other major land owners including CPR. Marathon, etc. Your 
Chairman has met with Mr. Wm . Rathie of N.H.B. to discuss various 
matters of City - N.H.B. cooperation. As a result of these discussions 
the City officials have mot with and received cooperation from both 
tne Nin^ and Port of Vancouver officials. The first assignment for 
City staff is an inventory of facilities, ownerships, leases and plans 
for the entire area from Stanley Park to Second Narrows. 

The Committee considers the establishment of close working 
relationships with N.H.B. and the Port of Vancouver a matter of high 
priority. 

In January, 1973, the officials of the Ministry of State for 
Urban Affairs met with City officials and revised the Terms of 
Reference for the proposed study for the area West of Main Street. 
The new steering committee was to consist of the City and the Ministry, 
and N.H»B, was removed from this Committee. This committee was to 
conduct the study and report its findings to Council and the Minister, 
whether the study was to be made public was to be decided by this 
steering committee. 

Your Committee found the proposed terms of reference not satis- 
factory and therefore revised them to provide for: 

(1) the study to be conducted in stages as required by the City 
with the help of consultants as necessary. 

(2) the study to be conducted in cooperation with the Ministry 
in Ottawa as well as N.H.B., Port of Vancouver, CPR and 
Marathon locally. 

(3) the study to allow for public discussion of major issues 
throughout the period of study 

(4) the study to be done by the City with financial assistance 
and cooperation of the Ministry. 

The detailed Terms of Reference for the proposed study are 
attached in Appendix "A" 

The Committee 

RKCOMMENDS that the amended terms of reference ho adopted 
by the Council and forwarded to the Minister of State for 
Urban Affairs, by the Mayor." 

Appendix "A" on file in the City Clerk's Office. 

cent 'd . . . . 
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BOARD OF ADMINISTRATION, DEPARTf/IENT & OTHER REPORTS (cont'd) 

Report of Special Committee re 
Burrard Inlet Waterfront (cont'd) 

MOVED by Aid. Pendakur, 

THAT Clause 1 re Columbia Containers' Building: Colour Scheme 
be received. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Pendakur, 

THAT Clause 2 re Terms of Reference for the Study of Burrard 
Inlet Waterfront - Stanley Park to Main Street be received for 
information. Alderman Pendakur be authorized to take the matter 
up with the Minister of State for Urban Affairs and subsequently, 
the matter be reported back to Council for final approval. 

- CARRIED UNANIMOUSLY 

Presentation; Mr. George Shields 

The Mayor read a citation in recognition of the accomplishments 
of Mr. George Shields in the athletic field in spite of his handi- 
cap due to an accident while a member of the Vancouver Fire 
Department, and proceeded to present Mr. Shields with a Civic 
Award Medal in recognition of his courage and determination. 

Alderman Marzari presented a corsage to Mrs. Shields. 


At this point, the Council observed a short recess at 
approximately 3:45 p.m. followed by an 'In Camera' meeting and 
then reconvened in the Council Chamber to continue with the 
regular business at approximately 4:55 p.m. with the same 
personnel present. 


H. Report of Standing Committee 
on Social Services, 
March 15, 1973 


Council considered the report of the Standing Committee on 
Social Services dated March 15, 1973, containing clauses 1 and 2 
identified as follows: 

(1) Travelling Youth Program: 1973 

(2) Social Planning Department: POSER and RESER 
Budget Appropriations 

In connection with clause 1, the Board of Administration 
under date of March 19, 1973, reported as follows: 

"The Board of Administration received a report from the Director 
of Welfare & Rehabilitation and the Director of Social Planning, 
on Travelling Youth Program - 1973, which is outlined in detail 
in the Minutes of the Standing Committee of Council on Social 
Services, dated March 15, 1973 (Clause 1). 

Your Board RECOMMENDS 

THAT the recommendations of the officials as outlined in that report, 
be adopted. 

FURTHER THAT the Director of Personnel Services has reviewed the 
duties and responsibilities of the proposed new position and 
recommends that it be classified as a Social Worker I, Pay Grade 19 
($720-860 per month) . The report has been discussed with the 
Assistant Business Manager of the Municipal & Regional Employees 
Union, who concurs with the recommendations and has agreed to waive 
the usual seven day waiting period." 

MOVED by Aid. Rankin, 

THAT Clause 1 of the report of the Standing Committee together 
with the Board of Administration report thereon, be adopted. 

- CARRIED UNANIMOUSLY 
(cont 'd. . . . ) 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

Report of Standing Committee 
on Social Services (cont'd) 

In connection with clause 2, the Board of Administration 
under date of March 19, 1973, reported as follows: 

"The combined committees on Social Services and Finance and Administration 
approved the recommendation of the Chairman of the Social Services Committee on 
March 15 , as fol lows : 

'The Chairman of the Social Services CommTttee recommends that the Director 

of Social Planning be authorized to spend, at his own discretion, funds 

approved In his Departmental budget for Pur chase of Outside S ervic es and 

Social Researc h, subject to the condition that he submit frTf orma t Ton 

Reports twice yearly to Council, In June and December, on expenditures incurred.' 


I wish to make the following comments: 


(1) Where the expenditures Involve a purchase of services or purchase of social 
research, then this would be under the direct authority of the Director of 
Social Planning 6 Community Development. 

(2) Where the item is in the nature of a grant and these arise from the POSER Account, 
then the Item should be first reported to Council for the 2/3 majority approval 

of Council In accordance with the City Charter. 

(3) The appropriateness of expenditures from these two accounts and the responsibility 
for reporting the grant Items to Council should be clearly designated as the 
responsibility of the Director of Social Planning and Community Development. 

Ci) The Finance Department i-muld pay directly to agencies or consultants, etc. all 
vouchers approved by the Director of Social Planning and Community Development, 
that are In accordance with Council policy. 

(5) Total authority to expend or commit in any given year should be limited to the 
current year's appropriations In the two accounts. 

(6) Where consultants are hired there Is a City regulation that the product of the 
consultants' research must be submitted to Council. This should be maintained. 

(7) That the Director of Social Planning and Community Development submit Information 
reports twice yearly to Council, in June and December, on expenditures incurred. 

(8) Council may wish to specify that the Board must also approve projects to be 
financed from these funds. (^ot adopted) 

With the exception of the last Item, which Is for Council consideration, I 
would recommend that the first seven Items be approved as Council policy relative to the 
above two accounts. 

Your Board recommends that the above recommendations of the Director of 
Finance be adopted, and item (8) be submitted to Council for consideration. " 


MOVED by Aid. Rankin, 

THAT Clause 2 of the Standing Committee report be adopted on 
the basis of proposals (1) to (7) in the Board of Administration 
report set out above on the subject; 

FURTHER THAT any sum over $5,000.00 be reported to Council 
for approval. 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Linnell, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Linnell, 
SECONDED by Aid. Hardwick, 

THAT the report of the Committee of the Whole be adopted. 


- CARRIED UNANIMOUSLY 


"^46 
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BY-LAWS 

1. BY-LAW TO AMEND BY-LAW NO. 4054 
BEING THE STREET NAME BY-LAW 
(Change of name of portion of 
East Boulevard and portion of 
Maple Street) 

At this point, the Council considered a communication from 
Mr. and Mrs. T.L. Crighton of 4580 East Boulevard objecting to 
the proposed change in name of portion of East Boulevard to 
Maple Crescent. 

MOVED by Aid. Rankin, 
SECONDED by Aid. Bowers, 

THAT this communication be received. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Massey, 
SECONDED by Aid. Volrich, 

THAT leave be given to introduce a By-law to amend By-law 
No. 5054 being the Street Name By-law, and the By-law be read a 
first time. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Massey, 
SECONDED by Aid. Volrich, 

THAT the By-law be read a second time. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Massey, 
SECONDED by Aid. Volrich, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Massey, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Massey, 
SECONDED by Aid. Volrich, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Massey, 
SECONDED by Aid. Volrich, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal. 

- CARRIED UNANIMOUSLY 


(The By-law received three readings) 
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MOTIONS 

1. Value Resulting from Rezoning 

Notice of Motion was given at the meeting on March 13, 1973, 
on this matter. The motion reads as follows after change by Council 
agreement : 

MOVED by Aid. Rankin, 

SECONDED by Aid. Pendakur this day, 

THAT WHEREAS the rezoning of land by City Council at the 
request of developers has invariably resulted in a great increase 
in the market value of the land concerned; 

AND WHEREAS these increased values have been created by the 
development of the surrounding community and, therefore, right- 
fully belong to society as a whole and not to any individual 
speculator or developer; 

THEREFORE BE IT RESOLVED THAT the Vancouver City Council 
ensure that at least 50 per cent of the new value created by 
re-zoning accrues to the City and is used for the benefit of its 
citizens who created these values in the first place. 

(deferred) 

MOVED by Aid. Volrich, 
SECONDED by Aid. Hardwick, 

THAT the motion of Alderman Rankin be deferred, and in the 
meantime, submissions be invited to Council from groups and 
members of the community. 

- CARRIED 

(Aldermen Gibson, Harcourt, Massey, Pendakur and Rankin 
voted in the negative.) 


The Council recessed at approximately 6:00 p.m. to reconvene 
in open session at 7:30 p.m. 

The Council reconvened in the Council Chamber at approximately 
7:30 p.m.. Mayor Phillips in the Chair and the following members 
present : 

PRESENT: Mayor Phillips 

Aldermen Bowers, Gibson, Harcourt, Hardwick, 
Linnell, Marzari, Massey, Pendakur, 
Rankin and Volrich 


UNFINISHED BUSINESS (cont'd) 

1. Sheraton Landmark: 
Outside Lighting 

Council further considered a report dated March 9, 1973, of 
the Deputy Director of Planning in respect of exterior lighting 
on the Sheraton Landmark Hotel. 

This matter was raised by Mr. W.D. Lachmann who appeared 
before Council this day and submitted a brief strongly opposing 
the lighting arrangement. 

The Deputy Director of Planning, in his report of March 9th, 
points out that the number of buildings adopting permanent night- 
time lighting has increased and that he had had discussions with 
the Corporation Counsel who has expressed the view that the control 
of this type of lighting may be covered in the present Zoning 
By-law and with the Technical Planning Board. 


cent 'd . 
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; UNFINISHED BUSINESS (cont'd) 

Sheraton Landmark: Outside 
Lighting (cont'd) 

Mr. Ben Wosk appeared on behalf of the Sheraton Landmark 
Hotel and submitted a brief setting out his position in support 
of the lighting arrangement. 

MOVED by Aid. Rankin, 
SECONDED by Aid. Linnell, 

THAT the matter be deferred for one month with a view to the 
Council reviewing the lighting on the completion of the building. 

- CARRIED UNANIMOUSLY 

2 . Vancouver Centre Development 

The Council heard delegations as follows regarding the proposed 
Vancouver Centre Development arising out of Development Permit 
Application No. 58435 in respect of site known as 650 West 
Georgia Street: 

Save Our Birks Building Committee filed a brief in 

support of the Birks Building 

Mr. N. Singer, One of the Granville Street merchants in the 

area appeared in opposition to the proposed 

underground connections between the Vancouver 
Centre Development, Pacific Centre and/or the 
Hudson • s Bay Company 

Mr. R.K. Baker, Barrister and Mr. J. Breckenridge both 
representing Vancouver Centre Development 

Limited spoke in favour of the underground 

connection arrangement 

On March 13, 1973, the Council deferred, for an opinion from 
the Corporation Counsel, the following motion by Alderman Harcourt 
and Alderman Pendakur: 

"THAT the Council rescind as much of the related March 6th 
resolution as approves an underground retail area." 

The Corporation Counsel under date of March 19, 1973, after 
reviewing the status of the matter, expressed the opinion that under 
the circumstances, the Council may pass such a rescinding resolution. 

After due consideration, actions were taken by Council as 
follows : 

MOVED by Aid. Volrich, 
SECONDED by Aid. Gibson, 

THAT the following resolution of Council of March 6th, be 
rescinded : 

"THAT Council record its willingness to consider on its 
merits a redevelopment proposal which involves demolition 
of the existing Birks Building." 

- LOST 

(NOT HAVING RECEIVED THE 
REQUIRED 2/3 MAJORITY) 

(Aldermen Bowers, Harcourt, Linnell, Rankin and Mayor 
Phillips voted against this motion) 


cent 'd . . . . 
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UNFINISHED BUSINESS (cont'd) 

Vancouver Centre Development (cont'd) 

By Council agreement, the motion of Aldermen Harcourt and 
Pendakur was changed to read as follows: 

"THAT the Council rescind as much of the related March 6th 
resolution as approves an underground retail area under 
City streets." 

The motion was put and - LOST 

(NOT HAVING RECEIVED 
THE REQUIRED MAJORITY) 

(Aldermen Bowers, Linnell, Rankin, Volrich and Mayor 
Phillips voted against this motion) 

No further action was taken on the whole matter. 
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At this point, a short recess was observed and the Council 
then continued with the balance of the agenda business. 


ENQUIRIES AND OTHER MATTERS 


Alderman Harcourt - 
Hastings Beautif ication 


Alderman Massey - 
Rental of Space for Under- 
ground Passageways : 
Vancouver Centre Development 


requested that Council be furnished 
with a progress report in regard to 
the Hastings Beautif ication Program. 

The Mayor advised such a report will 
be forthcoming. 

enquired of the rental which would 
be charged to Vancouver Centre 
Development Limited for the passage- 
way areas making possible the under- 
ground connections proposed. 

The Mayor advised that the matter 
would be reported to Council and 
the rental probably would be 
approximately $6.00 to $8.00 per 
foot. 


Alderman Volrich - 
Pyramid Sales 


Alderman Linnell - 

Around the World Dance Studios 


advised the Provincial Government 
has introduced legislation to 
prohibit Pyramid Sales type of 
marketing and the License Inspector 
feels that before a report is made 
to Council on the general question, 
as was requested at a previous 
meeting, it would be advisable to 
await full information on the actual 
legislation. After receiving this 
information, it still may be 
advisable that Council take action 
as well to ensure effective 
enforcement . 

requested a report be obtained on 
the status of the Around the World 
Dance Studios operating in the City. 


The Mayor directed accordingly. 


cont'd. . . . 
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ENQUIRIES AND OTHER MATTERS (cont'd) 


18 


Alderman Gibson - 
Capilano Watershed Land: 
Parks 


advised that the Greater Vancouver 
Regional District is considering 
disposing or utilizing of 100 acres 
of surplus Capilano Watershed land 
immediately east of Cleveland Dam. 
The Alderman requested the matter, 
of whether or not such lands could 
be considered as potential park 
lands, be taken up with the 
Regional District. 

Alderman Bowers advised a Regional 
Water and Sewer Committee meeting 
would be held on Wednesday, March 21 
1973, and asked Alderman Gibson to 
represent him, as the Alderman could 
then raise this subject of 
surplus watershed lands. 


Alderman Harcourt - 
Developments Involving 
Underground Tunnels 


requested that Council be furnished 
with a report as soon as possible 
on the whole question of under- 
ground tunnels involved in 
developments . 

The Mayor suggested the Alderman 
submit a motion setting out this 
request . 

Alderman Hardwick advised that a 
Downtown Planning report would be 
submitted to Council at which time 
the matter should be considered. 


MOTIONS (cont'd) 


Bill 42: Land 
Commission Act 


MOVED by Aid. Volrich, 

THAT the City of Vancouver, through the Director of Planning 
and Civic Development, prepare and present a brief to the 
Provincial Government on the proposed legislation known as Bill 42 - 
the Provincial Land Commission Act - as it may affect the City of 
Vancouver and urban policies in the Province of British Columbia, 
such brief to be approved by Council before presentation, and the 
brief to be also distributed to all members of the Legislature 
representing Vancouver constituencies. 

(notice) 

Notice was called and recognized by the Chair. 


The meeting adjourned at approximately 9:55 p.m. 


* * * * * 


The foregoing are Minutes of the Regular Council meeting 
of March 20, 1973, adopted on March 27, 1973. 
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BOARD OF ADMINISTRATION .... (WORKS) . . . 

March 16, 1973 

The following is a report of the Board of Administration :- 

WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 

RECOMMENDATIONS: 

1. City's Share of the Cost to Repave Sections of Boundary Road 

"The City Engineer has received a connnunication from the Municipal 
Engineer of the Corporation of Bumaby dated November 29, 1972 and an invoice 
dated October 12, 1972 for $17,978.62, which is the City's share of half the 
cost of resurfacing the strips on three sections of Boundary Road - Laurel 
to Moscrop Streets, Moscrop Street to Kingsway and Imperial to Rumble Streets. 

The history of the development of pavements on Boundary Road is that 
starting in 1929, the City and Bumaby co-operatively developed pavements, the 
cost being shared on a 50-50 basis, regardless of whether the pavement was in 
Bumaby, in the City, or straddled the boundary between Bumaby and the City. 

Prior to the above mentioned repaving work, the paved strips con- 
sisted of thin asphaltic surfaces, which lacked adequate strength for present 
day traffic volumes and were in a deteriorated condition. The Bumaby Municipal 
Engineer has assured us that the resurfaced pavements will constitute part of 
the ultimate pavements when Boundary Road is developed with concrete curbs and 
gutters and a permanent pavement between the curbs. It is anticipated that the 
cost of this work will be shared on a 50-50 basis as in the past. 

In view of this, it is appropriate that the City of Vancouver share 
the cost of the recent resurfacing work on the established 50-50 basis. Funds 
are available in the Miscellaneous Paving Projects Appropriation of the Streets 
Capital Budget. 

I RECOMMEND that the City pay $17,978.62, which is 50^ of the cost 
of the repaving done by the Corporation of Bumaby and this amount be appropriated 
from Account No. 14-8/7916 - Miscellaneous Projects Unallocated." 

Your Board RECOMMENDS that the foregoing be approved. 

2. Closure of Bidwell Street Between Haro Street and Barclay. Block 57. D.L.185 

"In order to assemble the lands for the West End Commionity Centre and 
Senior Citizens' apartments, it is necessary to close the surplus portion of 
Bidwell Street between Haro Street and Barclay Street. 

I RECOMMEND that the portion of road outlined red on plan marginally 
numbered LF 6343 be closed, stopped up, title taken thereto and subdivided with 
the abutting lands." 

Your Board RECOMMENDS that the foregoing be approved. 

3. Closure of Portion of Harrison Drive, East of Victoria Drive, Block 23, 
D.L. 328. Fraserview German Canadian Benevolent Society of British Columbia 

"The City is selling Block 29A, D.L. 328 and portion of Harrison Drive 
inmiediately east of Victoria Drive to the German Canadian Benevolent Society 
of British Columbia. The portion of street surplus to our highway requirements 
is shown on a plan prepared by A.C. Loach, B.C.L.S. sworn to on the 1st day of 
March, 1973 and marginally numbered M669-18. 

I RECOMMEND that all that portion of Harrison Drive outlined red on 
plan marginally numbered M669-18 be closed, stopped up and conveyed to the said 
Society, subject to the following conditions: 

A. The value of the closed road to be $16,625.00 in accordance with 
the square foot rate approved by Council December 19, 1972. 

B. All costs to affect the physical closure of the street to be to 
the account of the Society. 
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3. Closure of Portion of Harrison Drive, East of Victoria Drive, Block 23, 

D.L. 328, Fraserview German Canadian Benevolent Society of British Columbia 
Cont'd. 

C. The closed road and abutting lands to be consolidated into 

one parcel by means of a subdivision plan provided by the Society. 

D. A public utility easement to be granted to the City over portion 
of the new lot in a location satisfactory to the City Engineer. 

E. An agreement satisfactory to the Corporation Counsel and City 
Engineer." 

Your Board RECOMMENDS that the foregoing be approved. 


4. Sewer Construction on 33rd Avenue From Laurel Street to Lane 
East of Willow Street 

"The existing sewers on this section of 33rd Avenue are not 
adequate to serve the redevelopment which is now occurring in the area. In 
order to provide adequate sewerage facilities, a new sewer must be constmcted 
fi'om Laurel Street to the lane East of Willow Street. 

The estimated cost of this project is $32,000. 

I RECOMMEND that $32,000 be appropriated from 1972 Sewers 
Capital Budget account 118/7906, • Miscellaneous Unallocated'." 

Your Board RECOMMENDS that the foregoing be approved. 


5 . L.I.F. Program - Report #7 


The City Engineer reports as follows: 

"All 40 of the City's applications for L.I. P. grants have now 
been resolved - 28 have been approved and are underway, 11 have been 
rejected (xd.th regrets) by Federal authorities, and one was approved 
federally but rejected by Council. While Council has approved $389,376 
as the City's share of the cost of the accepted projects, a revised total, 
if approved, will give a reduced City's share of $349,763. 

The reduction in size of most of these projects has come about 
due to the delayed approval by the Federal Government. Because all appli- 
cations anticipated a starting date of December 1, 1972, and because 
Federal approvals did not commence until December 27, 1972, most of the 
contracts have specified funding from an assumed starting date of January 1, 
1973; one project, the False Creek Cleanup (X 1252) specifies a starting 
date of February 1. To expedite, the City Engineer has been submitting 
projects to Council upon receiving verbal approval from the Federal 
Government. Verbal approval does not specify the size of the project and 
all Council approvals have been for the size of project as originally applied 
for. 


In view of the foregoing and because there have been minor changes 
in content and/or the City's participation in a few projects, the following 
summary itemizes not only the funding applied for and approved by Council 
on January 16, but also the anticipated final funding after contract changes 
and pending Council's approval. 

Application Revision 
Total City's Total City's 
Share Share 

X 1168 Museum Display Development 

Federal contract discounted $47,688 $17,268 $37,315 $11,575 
December. A further 20% 
reduction in the City's share 
as per Council (January 30) 


. . .Cont • d 
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Clause No. 5 Cont'd 


Application Revision 
Total City Total City 


X 1170 Library Outreach $13,154 $ 3,092 $12,023 $ 2,897 

Federal contract discounted 
December 

X 1171 Library Displays $24,173 $ 5,921 $20,423 $ 4,979 

Federal contract discounted 
December. Project descrip- 
tion was changed from 'the 
development of historical 
photograph display kit' to 
'compiling a library resource 
index and distributing dupli- 
cate material to desirable 
organizations' 

X 1172 Communications Centre (SP/CD) $41,696 $ 5,192 $35,512 $ 4,624 
Federal contract discounted 
December. Startup costs 
accelerated to January 

X 1173 City Information Inventory $34,096 $12,802 $28,818 $10,801 
(Planning) - Federal contract 
discounted December 

X 1174 Planning Studies & Develop- $35,002 $13,708 $29,617 $11,599 
ment - Federal contract 
discounted December. 
Description change from 
'Beautificatlon Core 
Approaches' to 'Inventory & 
preservation of Historical 
Buildings' 

X 1183 Project 'FIND' (Parks) $108,264 $ 4,836 $79,716 $ 4,836 

Part of project eliminated 

X 1184 Project 'Artisan' (Parks) $ 27,378 - $23,166 

Federal contract discounted 
December 

X 1185 Project 'Van-Fit' (Parks) $48,672 - $41,184 

Federal contract discounted 
December 

X 1186 Project 'Teletype' (Parks) $60,840 - $51,480 

Federal contract discounted 
December 

X 1187 Project 'R.I.S.E.' (Parks) $60,840 _ $51,480 

Federal contract discounted 
December 

X 1188 Project 'Eco-F,d' (Parks $ 9,126 - $ 7,722 

Federal contract discounted 
December 

X 1189 Photograph & Catalogue $31,872 $10,578 $31,872 $10,578 

Museum Material 
Initial contract discounted 
December. Amended to 
original contract size 

X 1190 Library Accessability $23,444 $ 5,192 $19,816 $ 4,372 

Federal contract discounted 
December 

X 1191 Arts & Music (SP/CD) $94,302 - $94,302 

Approved as per application 
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Clause No. 5 Cont 'd 


Application Revision 
Total City Total City 

X 1192 Archives Material $26,977 $ 2,641 $26,977 $ 2,641 

Initial contract discounted 
December. Amended to 
original project size 

X 1193 People's Aides (SP/CD) $30,420 - $25,740 

Federal contract discounted 
December 

X 1194 Planning Information $34,047 $12,753 $28,851 $10,833 

Federal contract discounted 
December. Startup costs 
accelerated into January 

X 1195 Permits & Licenses Information $17,694 $ 2,474 $14,959 $ 2,089 
Federal contract discounted 
December 

X 1196 Plumbing & Building Surveys $27,802 $15,634 $23,518 $13,222 
(P & L) - Federal contract 
discounted December 

X 1198 Park & Street Landscaping $357,706 $175,186 $357,706 $175,186 

Contract same as application 

X 1199 Home Visits Program (Welfare) $34,759 $10,423 $29,394 $ 8,802 
Federal contract discounted 
December 

X 1252 False Creek Cleanup (Eng.) $113,117 $61,403 $74,004 $40,191 
Federal contract discounted 
December and January 

X 1253 D.A.R.E. (Prov. Courts) $48,672 - $42,151 $ 967 

Federal contract discounted 
December. One permanent 
employee temporarily trans- 
ferred (as supervisor) 

X 1254 Wheelchair Ramps (Eng.) $22,570 $14,965 $22,570 $14,965 

Fully approved 13 week project 

X 1255 Traffic Information (Eng.) $55,693 $10,882 $55,693 $10,882 

Fully approved 18 week project 

X 1312 Historical Collections $12,952 $ 3,826 $10,946 $ 3,224 

(Museum) - Federal contract 
discounted December 

X 1318 Max Nutrition-Mini Budget $15,810 $ 600 $13,370 $ 500 

(Welfare) - Federal contract 
discounted December 


Totals $1.458.766 $389.376 $1.290.325 $349.763 


. . . .Conf d 
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Clause No. 5 Cont'd 
Departmental Summary 


Parks 7 

Soc. Planning 3 

Engineering 3 

Planning 3 

Museum 3 

Library 3 

Welfare 2 

Prov. Courts 1 
Permits & Licences 2 

Archives 1 


Application 


Total 


City 

$672,826 

$180,022 

$166,418 

$ 

5,192 

$191,380 

$ 

87,250 

$103,145 

$ 

39,263 

$ 92,512 

$ 

31,672 

$ 60,771 

$ 

14,205 

$ 50,569 

$ 

11,023 

$ 48,672 



$ 45,496 

$ 

18,108 

$ 26,977 

$ 

2,641 


Revision 


Total 


City 

$612,454 

$180,022 

$155 ,554 

$ 

4,624 

$152,267 

$ 

66,038 

$ 87,286 

$ 

33,233 

$ 80,133 

$ 

25,377 

$ 52,263 

$ 

12,248 

$ 42,764 

$ 

9,302 

$ 42,151 

$ 

967 

$ 38,477 

$ 

15,311 

$ 26,977 

$ 

2,641 


The City Engineer submits the foregoing for information 
and recomaiends approval of the revised status of the projects. 

Your Board RECOMMENDS that the foregoing recommendation 
of the City Engineer be approved. 


6. Opening of Street and Lane Extensions to Service City- 
Owned Lots East of Camosum St. between 20th Avenue 
and 21st Avenue 


The City Engineer reports as follows: 

"The following City-owned lots are soon to be put on the mar- 
ket for sale: 

(a) Lots 16 to 20, Sub. I, Block 43, fronting on 20th Ave. 

(b) Lots 1 to 7, Sub. 4, Block 43, fronting on 20th Ave., and 

(c) Lots 15 to 20, Sub. 4, Block 43, (all in D.L. 319) fronting 
on 21st Ave. 

In order to provide street and lane access to the above- 
mentioned lots, it is necessary to open Camosun St. from 21st Ave. to the 
lane north of 20th Ave.; open 20th Ave., 21st Ave.; and the lane between 20th 
and 21st Avenues from their existing dead ends, east of Camosun St. to Camo- 
sun St. 

I RECOMMEND that the above-mentioned street and lane openings 
be carried out. 

The estimated cost of clearing, grading, gravelling and instal- 
ling catch basins is $38,000 and funds are available in the 1972 Capital Bud- 
get A/C #148/7914 Grading Unallocated" 


Your Board RECOMMENDS that the foregoing be approved. 
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BUILDING AND PLANNING MATTERS 


INFORMATION 


1. 2933 West 28th Avenue 


The City Clerk received a petition from Mr. W.T. Wainwright 
signed by some eighteen neighbours respecting the moving and 
placing of a house at the above address. 

The Director of Permits & Licenses reports as follows :- 

"On January 22, 1973 Development Permit Application 
No. 61258 was made to move and place an existing 1^5 
storey frame dwelling on the above site. The building 
was sited across two 33' lots and the application was 
to raise the house, turn it sideways and replace it on 
one of the 33* lots. This would then permit the 
erection of a new house on the other 33' lot. 

The submitted plans indicated that the new position 
of the house would show a width of 26 '2" on what would 
be a 32.95' lot, the lot being 130' deep. The required 
sideyards of 3.3» would be met and the front and rear 
yards would be in compliance with the appropriate 
bylaws . 

In view of the above the Development Permit was 
issued and on January 29, 1973 Building Permit #362255 
was issued to carry out the necessary work, which is 
progressing. Inspections of the site show that there 
are no breaches of the Zoning & Development or Building 
Bylaws . " 


Your Board submits the foregoing report of the Director of Permits 
and Licenses for the INFORMATION of Council 


(A copy of the petition is circulated for the infor- 
mation of Council) 


RECOMMENDATION 

2. Development of Bruce Street Between 
41st Avenue and the Lane South to 
Service the Mennonite Senior Citizens' 
Development 

The City Engineer reports as follows: 


"At a public meeting held on November 22, 1971, Council gave 
conditional approval to an application to construct the Mennonite Senior 
Citizen* s Development at the above location. Approval was given subject 
to Council receiving a report from the City Engineer on the development 
of Bruce Street from 41st Avenue to the lane south thereof, which could 
be used as access to the subject site. 

The original allowance of Bruce Street between the lane south 
of 41st and 43rd Avenues has been stopped up and incorporated in the 
property for the Mennonite Development. Initially it was not considered 
essential that Bruce Street from 41st to the lane south be opened for 
traffic as 43rd Avenue and the lanes encompasing this development satisfied 
the anticipated traffic demand. However, the Vancouver Fire Chief has 
requested that this portion of Bruce Street be opened in order to improve 
fire fi/^hting access to this development. In view of the Fire Chief's 
requefit, it is proposed that a 27 ft. wide pavement with curbs be constructed 
on Rruco Street to provide access to this Senior Citizen's Dovolopment. In 
addition, 'i concrete sidewalk on the east side of the street should bo 
constructed l.o provide the fosideiits of this houslii^^ site with adequate 
facilities t.o walk to the sliopplug area at Victoria and 4l3t Avenuo. 


Boulevard trees would be provided on both sides of the street. 

cont 'd , 
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Clause No. 2 continued 

The construction of concrete curba and sidewalks in a one and 
two family area normally requires the abutting property ovmers to pay their 
share of these improvements under local improvement procedures. In this 
instance, the development of this section of Bruce Street is required solely 
for the Mennonite Senior Citizen's Development and it is proposed that this 
development pay the property owner's share under local improvement formulas, 
of the cost of constructing concrete curbs and gutters and a concrete sidewalk 
on Bruce Street between /(1st and the lane south of /(Ist Avenue. As this is a 
flankage street, the property owners would be assessed Z5% of the construction 
cost estimated at $500, in this instance. 

The total cost of this proposed street work including installing 
drainage facilities amounts to $12,000, the City's share being $11,500 and 
the Mennonite Development share being $500. Funds for the City's share of 
this work are available in the Streets Capital Fund Appropriation No. 14S/7914 
Grading-Unallo c a t ed , 


I RECOMMEND that: 

(a) A 27 ft. pavement with concrete curbs and gutters be constructed 
on Bruce Street between 41st Avenue and the lane south of 

41st Avenue. 

(b) A concrete sidewalk be constructed on the east boulevard of this 
street. 

(c) The Mennonite Senior Citizen's pay $500, representing the property 
owner's share of the cost of constructing curbs and gutters and a 
sidewalk; the City's share estimated at $11,500, from funds stated 
above. " 


Your Board RECOMMENDS the foregoing recommendation of the City 
Engineer be adopted. 
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FINANCE MATTERS 

RECOMMENDATIONS 

1. Staff Requirements - Engineering Department Typist Pool 

The City Engineer reports as follows: 

"A review of the Typist Pool staff requirements has been made by 
the Planning, Control & Sewers Division, and a report describing this review 
is on file in the Board Offices. The investigation confirms a staff deficiency 
which makes it impossible to maintain adequate typing service and meet replace- 
ment requirements for secretarial, typist, clerical and receptionist positions 
when they are vacated for any reason (vacation, illness, resignation, etc.)* 
The review also shows that typing performance in the pool meets accepted 
standards. 

Services provided by the Pool have, of necessity, been reduced 
to try to meet the requirement for replacement staff. This staff deficiency 
resulted from increases in: 

(a) the number of staff for which replacements are made from the 
typist pool; 

(b) vacation allowances (because of length of service and changes in 
the Union Agreement). 

We have reviewed means to reduce the requirement for replacement 
services provided by the Pool, but find that a significant reduction cannot 
be achieved. The report concludes that both an additional permanent position 
and continued temporary help (at about 1972 levels) will be required. The 
annual cost of meeting the added staff requirements is estimated to be 
$6,700,00 for addition of one Clerk Typist II position ; part- 
time assistance will cost about $1,300. The amounts expended on temporary 
help for the Typist Pool during 1971 and 1972 were $815 and $1,170 respect- 
ively. The new proposal will cost a total of $8,000 per year. 

The report proposes that greater use be made of outside temporary 
help. A number of firms in the City offer services for temporary office work 
of the nature performed by the Typist Pool. Such sources of staff will be 
utilized for short-term absences. 

The cost of permanent staff for the remainder of 1973, allowing 
for recruitment time, is estimated to be $4,600. The estimated cost of 
temporary help for 1973 is the same as the annual cost ($1,300) since the 
need occurs basically during the vacation period. 

The Clerk Typist II classification shown in this report is assumed, 
and subject to the review of the Director of Personnel Services. 

SUMMARY OF RECOMMENDATIONS 

I RECOMMEND that:- 

(a) One Clerk Typist ii (assumed classification) be added to the r.tali 
of the Typist Pool ($(),7()0/year) . 

(b) I'rovisiori of the required funds to cover the cost of both the 
addition to tlio pormanent staff ($4, ()()()) and the use ol teinporarv 
staff ($1,300) be inciuded in the 1973 Engineering Department 
lJudget. 

(c) The Director of Personnel be requested to review the proposed 
classification." 

Your Board RECOMMENDS the above report of the City Engineer be 

approved . 
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2. Park Board - Maintenance Positions Required for New Community 
Halls, and New Crystal Aquatic Centre 


Your Board has received the following report from the Admini- 
strative Analyst: 

"The Superintendent of Parks recently requested a review of the 
requirements for a Stationary Equipment Operator at the Crystal 
Aquatic Centre now under construction, and the need for janitorial 
services at Dou/ijlas Park Coinmunity TIall and Riley Park Community 
TIall, all of which are now under construction. 

CRYSTAL AQUATIC CENTRE 

The Superintendent of Parks reports that, "barring unforeseen 
delays, we expect completion by the fall of 1973"» The machinery 
to be installed in the building includes puinping, filtration, 
chlorination and heating equipment for the water and heating/ 
air conditioning equipment for the building generally. 

Because of the complexity of this equipment, it is recommended 
that a Stationary Equipinent Operator position bo established 
effective upon adoption of this report, so that the incumbent 
may be on hand while the machinery is being tested and will be 
able to familiarize himself with the operating and maintenance 
features o 

RILEY PARK COMMUMITY TIALL 

This hall is adjacent to the Riley Park Ice Rink and the Percy 
Norman Pool. This facility has been constructed during the 
winter months and is practically ready for occupation. The 
facility will now consist of a new gymnasium and various iiieeting 
and activity rooins, with a total area of approxiinately 1^^,000 
square feet. 

I recommend the establishment of 1 Building Service Worker position 
effective upon adoption of this report. 

Note : The previously existing facilities have a Stationary 

Equipinent Operator position and Building Service Worker 
positions already established. 

I recommend that the Director of Works and Building Division, 
Parks Board, organize all Stationary Equipment Operator and 
Building Service Worker positions as a team for the facilities, 
and that one employee be designated working supervisor o This 
arrangement will ensure that good maintenance standards are 
maintained throughout the facility, but will recjuire a review of 
classifications by the Director of Personnel Services as coinpen- 
sation for the additional responsibility of Working Supervisor 
may be required. 

DOUG LA S PAR K COMMUMIT Y TIALL 

Janitorial sex^vicos for the orJ,,",1iial (^oimiuuil I. v I'alJ Ii.i.m Iiooti 
sujiplied by a Building Sei'vico Worker on a jjarL-Liino l)a:iii>., The 
now addition to the Coiinnunity Hall ol api)r oxima tcD.y ^,000 .-in^uai'o 
foot has brought the i-o-|Uirouiont to ;v iJoint where a lUiilding 
Service Worker is rcMjuiied on a full-time basis. The now adciition 
will be ready for occup.xtion almo.'^it j uitiiedia tely . 


Con tinned o . o o 
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CLAUSE NO. 2 (continued) 


I recommoTid the es tablishniont of 1 lUiilclirifj Service Worker posJ.tion 
effociivi; upon adoption of this ropoit, 

ESTIMA 'I'J: of costs 8 Months 

1973 Ann ual 

Douglas Park Conmiunity Hall 

1 - Building Service Worker $57^^ p.tii. $ ^,592 $ 6,888 

Riley Park Community Hall 

1 - Building Service Worker $57k p.m. $ if, 592 $ 6,888 

Crystal Aquatic Centre 

1 - Stationary Equipment Operator $659 p. mo $ 5 ,, 272 $ 7,90 8 

Fringe Benefits - 12^-% 1,807 2 ,710 

$16, 263 $2kj:i9k 

Less cotit of Salcxry and Fringe Benefits 
for Part-time Eniployeo at Douglas Pux^k 

Community Hall 2,583 3«87^ 

Additional funds required - $13,680 $20,520 


SUMMARY OF RECOMMICNDATIONS 
It is recommended that: 

1, The following positions be established effective upon adoption 
of this report: 

1 Stationary Equipment Operator - Crystixl Aquatic Centre 
1 Building Service V/orkcr - Riley Park Community Hall 
1 Building Service Worker - Douglas Park Community Hall 

- and that the classifications bo established by the Director 
of Personnel Services and approved by the Board of Admini- 
strcition, 

2o The Director of Personnel Services review the classification 
of the Works and Building Division positions at Riley Park 
Ice Rink, Community Ikill and Percy Norman Pool, to establish 
the classification of the position to be designated as Working 
Supervisor . 

3. The estimated cost for 1973 of $13,680 be added to the Budget 
of Expenditures of the Vancouver Board of Parks and Public 
Recreation, and authorization be given for the expenditure of 
any necessary funds prior to approval of the budget. 

Note : This report has been discussed with the Business Manager of 
the Municipal &■ Regional Employees' Union and he concurs herein 
and has agreed to waive the requirements of Section 10.7 of the 
Agreement between the City and the Union." 


YOUR BOARD RECOMMENDS adoption of the recommendations of this report. 


Board of Administration, March 16, 1973 (FINANCE - 4) 

3. Welfare Department - Temporary Positions 


Your Board has received the following report i 

"City Council, on December 5> 1972, authorized continuation of 
the followinc temporary poisitionsl 

2 Social Service Assistants lA 
6 Social Service Assistants 1 

until March 31, 1973- The 2 Social Service Assistant lA positions 
were to enable a continuation of the review of the requirements of 
the Wives' and Childrens' Maintenance Act, and the 6 Social Service 
Assistant 1 positions were retained to complete an in-service staff 
training prograjnimo. The 6 positions were to be phased out at the 
rate of 2 per month, starting on January 27, 1973o Two positions 
now remain and will be abolished effective March 31, 1973* 

Also during 1972, City Council authorized establishment of 2 Social 
Service Assistant lA positions on a temporary basis for six months 
from date of appointment. These 2 positions were to assist with 
fraud investigationo The positions are to be abolished effective 
March 3I, 1973. 

The experience of the incumbents of the positions reviewing tlie 
Wives' and Childrens' Mciintenance Act requirement and the fraud 
investigation work are such that the positions should be continued. 

As reported to the Standing Committee of Council on Social Services 
on January 11, 1973, there is a need within the Welfare and Rehabi- 
litation Department for additional staffo A report on the staffing 
requirements has now been completed in draft form and is being 
submitted to the Board of Administration coincident with the sub- 
mission of this report© In the circumstances, the Director of 
V/elfare Services and the Administrative Analyst recommend thati 

A. Four positions of Social Service Assistant lA, Pay Grade 19 
($720-860) be continued on a temporary basis for a further 
three month period ending June 30 » 1973* 

B. The estimated cost ofl Salaries $ 9»'>56 

Fringe Benefits - 10"^ 3hG 

Auto Allowances 1 20 

Total I $10 , 522 


- be added to the 1973 Budget of the Welfare Department, and 
authority be granted for expenditure of any necessary funds 
prior to approval of the budget, subject to adjusttnent of cost 
by CAP sharing estimated at $5,26l and Provincial cost sharing 
of 255'o estimated at $2,630* 

C. The Director of Welfare Services to confirm the Provincial 

cost sharing arrangements with the Minister of Rehabilitation 
and Social Improvement and repoi't to the Board of Admini s ti-ati on 
thereon . 


NOTE I This rei)ort has boon di s cum m oil with thn Manager of the 

Miuiicip.i L ^< Hogioiiai iMiiployo n.s ' Union and ho concm-s hero.Vn» 
Ro ha.s agroo<l to waive thf! 7- ?(iui I'cmen I m of Section 10. 7 
of t;ho agreement between the City and the Union." 


YOUR BOARD RECOMMENDS adoption of the recommendations of the 
Director of Welfare Services and the Administrative Analyst, 
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CONSIDERATION 

4. Pacific Northwest Pollution Control Association - 1973 Conference 

Your Board has received the following report from the City Engineer: 

"In October of 1973 the above Association will be holding a 
Conference in Vancouver attended by approximately 600 delegates. 
The City of Vancouver is a member of this Association. The Local 
Arrangements Committee of the N.W.P.C.A. have asked us to request, 
on their behalf, that the City host a ladies luncheon during the 
Conference, with a donation of $500." 

Your Board submits the matter to Council for CONSIDERATION. 
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PERSONNEL MATTERS 

CONSIDERATION 

1 . Leave with Pay - Mr. J. L. Northey 

The Acting Director of Planning and Civic Development reports as follows: - 

"Much of the work being undertaken in the Advance Planning & Research 
Division of the Planning Department, entails proposals for new types of 
development, examples of which are not available locally. In order to 
acquaint City personnel with first hand knowledge of these developments 
it is usually necessary to travel to various parts of North America or 
abroad. Many of the professional planners have been attempting to combine 
vacation trips and fact-gathering trips at their own expense. Such trips are 
an extension of their own professional experience as well as being of benefit 
to the City. 

Mr. J.L. Northey, Senior Planner in research is proposing to utilize 
his allocated vacation time travelling in Europe, visiting cities to observe 
new developments, especially "in-city" cities, and urban residential com- 
plexes. As Mr. Northey is only allowed 10 days for vacation it is felt that 
this is insufficient time for him to accomplish both a vacation and to take 
advantage of the opportunity to study European examples. Therefore, it 
is requested that Mr. Northey be allowed 2 weeks leave with pay which 
combined with his vacation will allow him a month away from the City 
and sufficient time to warrant the expense ho will incur. 

Mr. Northey is supervising the Local Initiatives Program; his leave 
from the office will coincide with the ending of this program. 

It is RECOMMENDED THAT Mr. Northey be granted two weeks with 
pay beginning on June 1, 1973, for the purpose of observing examples of 
European urban development solutions. " 

Your Board does not endorse the recommendation of the Acting 
Director of Planning & Civic Development and submits the above 
report for Council CONSIDERATION. 
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BOARD OF ADMINISTRATION, March l6, 1973 (PROPERTIES - 1) 

PROPERTY MATTERS 


CONSIDERATION 

1 , ACQUISITION OF CITY-OWNED LANDS 
BY THE PROVINCIAL GOVERNMENT 

The Supervisor of Property aud Insurance and The Deputy Director 
of Planning & Civic Development jointly report as follows 

"Council on February 6th, 1973 requested a report on suitable 
sites available for sale to the Provincial Government, in 
accordaince with the letter from The Honourable The Minister 
of Municipal Affairs, dated February 1st, 1973. (Appendix A), 
This letter represents the second request from the Provincial 
Government to purchase City-owned lands, the first of which 
resulted in the sale of 44 lots in Strathcona approved by 
Council March 6th, 1973. 

The Minister's letter refers to an acquisition program for 
two purposes : - < 

1. Land for immediate development and building. 

2. Long term land baaiking. 

It is suggested by your officials that until Council has 
decided a policy on land banking, there should be no offer 
of sites to the Provincial Government for this purp>ose. If 
any laoid is offered, it should be for immediate development and 
building for residential purposes. We have no RS-1 inventory 
of lands that is ready and waiting for a buyer. There are, 
however, a few sitps on which little needs to be done, and 
some sites where previous reserves may be lifted. Other 
areas are currently being subdivided sind serviced and could 
possibly be available for development within a period of one 
to two years. These sites, which have been selected from all 
parts of the city and cover a wide range of values, fall into 
two broad categories :- 

1. Sites for single family development only. (Appendix B). 

2. Sites for low and medium density development. It is 
intended that RM-3 zoned sites would be developed in 
accordcince with that zoning. RS-1 zoned lands would 
be re-zoned for low density multiple housing (16-18 
units per acre). (Appendix C). 

It should be pointed out that with the release of 
sites listed in Appendix C, the available City land 
appropriate for low and medium density housing will 
further deplete an sJLready infinitesimal supply of 
laoid for multiple housing. This statement is meant to 
exclude Champlain Heights aind False Creek. 

The possible sites have been briefly reviewed by your oiiiciais, 
who suggest that the properties listed and marked by an asterisk 
can be made available by the end of April, subject to the 
qualifications shown against each site. 

Other sites listed require that certain investigation, servicing, 
resubdivision, etc. be done before they will be ready for con- 
struction. It is expected that most of the work could be 
completed within a two-year period. It would seem preferable 
to have a time limit set on the purchase of any sites Council 
recommends be made available to the Provincial Government, and 
it is suggested that the City's offer of saile expire at the 
termination of 24 months from March 31st, 1973, on any site for 
which a development permit and rezoning (if applicable) has not 
been approved. 
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Clause 1 Continued... 

It is also suggested that if, after closer investigation of the 
sites by the City's staff, it is considered that any particular 
one is unsuitaJDle, the Supervisor of Property & Insurance or the 
Deputy Director of Plauining and Civic Development be authorized 
to withdraw it from the list. 

The Provincial Government state that it is necessary to make 
their commitment to purchase before March 31st, 1973. There 
is insufficient time to obtain individual estimates of market 
value on each site, aind in many cases market value should not 
be estimated until the properties become available and ready 
for construction. Discussions have been held on this point 
with Mr. Chatterton representing the Provincial Government, 
and we have advised him of the City's very rough estimates of 
$346,500.00 for 16 single family lots and $3,890,000.00 for 
10 multiple housing sites. While he is aware that these 
figures are not final, he is prepared to use them for their 
fund commitment purposes. 

If Council so directs, discussion can be initiated with the 
Department of Municipal Affairs with respect to negotiating a 
satisfactory sales price on those lots which are immediately 
available. Individual sales prices and conditions of sale can 
be negotiated on the remaining sites when they become available. 
In all cases, the sale price will be subject to repxjrt to 
and approval by City Council. 

In addition to specific conditions of sale with respect to 
each lot, the following general conditions should, it is felt, 
apply : - 


1. Where there is a group of single family lots, not more 
than one in five be developed for housing by the 
Provincial Government amd the balance be disposed of 
by the City in the open market. The lots in Appendix 
B have been selected on this basis. 

2. With respect to the multiple housing sites, any sale be 
conditional on a successful rezoning application initiated 
by the Provincial Government etnd consolidation of the 
lots which will create the multiple housing sites, all 
costs to be payable by the Government. 

3. Development be to the satisfaction in each case of the 
City of Vancouver in accordaince with City bylaws, and 
in the case of RS-1 sites be similar in character to 
existing or new development in the surrounding areas. 

4. For single-family lots, the sales be subject to repurchase 
options in favour of the City should development not com- 
mence within a period of 18 months from the date of sale, 
being the date that Council approves the sale of the 
property. 

5. For multiple-housing sites, the Provincial Government 
undertake to complete rezoning and commence construction 
within 2 years from the date of Council's approval of 
the sale. 

6. The full amount of taxes, or cunount in lieu thereof, be 
paid by the Provincial Government or housing agency, 
plus administration fee, registration fees and other 
usual charges. 

7. That the offer of the City's lands remain open for 
acceptance by the Provincial Government for a period 
of 2 years from March 31st, 1973. 

It is also suggested that any site in which the Provincial 
Government expresses no interest be withdrawn from the list. 


Your Board submits the foregoing report of the Supervisor of 
Property and Insurance and the Deputy Director of Planning & 
Civic Development to Council for CONSIDERATIC»<l . 
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RECOMMENDATION 

2. BLOCK \\Z UNDERSURPACE LEASE 
(DUNSMUIR STREET EXIT) 


Your Board has received the following report from the Director 
of Finance, Supervisor of Property & Insurance and Corporation Counsel: 

" On September 26, 1972 Council approved the modified scheme 
for Block kl subject to certain conditions, one of which dealt 
with the Dunsmuir Street exit from the Block kl Parking Garage, 
specifically that the developer agree to pay rent for the street 
occupancy. The Director of Finance was to determine the rental 
and report back to City Council for approval. 

There are two methods of determining such a rental, one being 
on the economic value basis and the second method being under the 
terms of the encroachment bylaw. Under this latter bylaw the 
rental would be veryiDuch less than the economic rental. The 
determination of the rental also considers the fact that the 
developers will be providing the City with a sidewalk on Block kl 
In substitution for the area to be occupied by the Dunsmuir Street 
Ramp. 

It Is recommended 

(1) that the rental be established at $1225 per year (economic 
value rental) with review of the rental to take place every 
5 years and where disagreement results from the review that 
the rental determination be submitted to arbitration. The 
term of the agreement would be the earliest of the following 
— August 11, 2068, or the termination of the Block kl ground 
lease, other than by reason of the exercise by Pacific Centre 
of Its option to purchase, or completion of the term of the 
Block kl ground lease. 

(2) that taxes would be dealt with similarly to the other agree- 
ments dealing with Blocks kl-^1 where the City reimburses 
Pacific Centre for taxes levied against the property the 
City occupies." 


Your Board recommends that the above recommendations of the 
Director of Finance, Supervisor of Property 6 Insurance and the Corporation 
Counsel be adopted. 

ACQUISITION POR BRITANNIA COMMUNITY SERVICES 
CENTRE SITE - Parker Street 


The Supervisor of Property and Insurance reports as follows :- 

"Lot 23, Block 24, D.L. 264A, known as 1511 Parker Street, 
is required by the City for the Britannia Community Services 
Centre, which is to be developed as an Urban Renewal Scheme 
under Section 24 of the National Housing Act. 

These premises comprise a one-storey and basement frame 
dwelling with a main floor area of approximately 1,092 sq. 
ft., erected in 1962 on a site 33' x 122', zoned RM-3. This 
dwelling contains 5 rooms on the main floor, plus a completely 
finished basement also containing 5 rooms. It has 8 plumbing 
fixtures, a patent shingle roof, stucco exterior, and is heated 
by a gas-fired hot air furnace. The condition of the dwelling 
is average for age £md type. 
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Clause 3 Continued... 

Following negotiations with the owner's agent, she has agreed 
to sell for the sum of $36,500.00 as of March 31st, 1973, 
subject to the fol lowing :- 

1. The owner retaining rent-free possession to 
April 30th, 1973. 

2. The owner retaining the right to remove the 
electric rainge and all drapes and curtains at 
the time the present tenants vacate the premises. 

This price represents a fair and reasonable value for this 
property and has been approved by Central Mortgage and Housing 
Corporation. It is proposed to offer this dwelling for sale for 
removal when vacant. 

RECOMMENDED that the Supervisor of Property and Insurance be 
authorized to acquire this property for the sum of $36,500.00 
on the foregoing basis, chargeable to Code #5830/427." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of 
Property asid Insuraaice be adopted. 

i|. BRITANNIA COMMUNITY SERVICES CENTRE SITE 
1112 Cotton Drive 


The Supervisor of Property and Insurance reports as follows :- 

"Reference is made to Item 6, Property Matters, February 
2nd, 1973, confirmed by Council, February 6th, 1973, author- 
izing expropriation of 5 properties, including Parcel B of 
Lots 1 & 2, Block 38, D.L. 264A, to facilitate construction 
of the Britannia Community Services Centre. 

Parcel "B" of Lots 1 & 2, Blk. 38, D.L. 264A, known as 
1112 Cotton Drive, comprise a 2k storey and basement frame 
dwelling with a main floor area of approximately 813 sq. ft., 
erected in 1912 on a site 40.67' x 66', zoned RM-3. The 
dwelling contains 8 rooms divided into 3 self-contained 
rental units, has a patent shingle roof, asbestos siding 
exterior, and is heated by an oil-fired hot air furnace. 
Some interior modernization has taken place in recent years 
and the over-all condition of the dwelling is better than 
average for age asid type. 

Following further negotiations, the owners have agreed to 
sell for the sum of $29,000.00 as of March 31st, 1973, subject 
to the owners retaining the right to remove two (2) refrigera- 
tors from the premises when the dwelling units containing them 
become vacant. 

This price represents a fair and reasonable value for this 
property and has been endorsed by the City Solicitor and 
approved by Central Mortgage and Housing Corporation. It 
is proposed to demolish this dwelling when vacant. 

RECOMMENDED that the Supervisor of Property and Insurance be 
authorized to acquire this property for the sum of $29,000,00 
on the foregoing basis, chargeable to Code # 5830/427." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of 
Property and Insurance be adopted. 
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(PROPERTIES - 5) 


5. SALE OP CITY-OWNED PROPERTY 

South side of 600 Block East 7th Avenue 
Between Carolina and Fraser Streets 


The Supervisor of Property and Insurance reports as follows :- 

"The property legally described as "East 6 inches of West 
16 feet 6 inches of Lot 4, Block 106, D.L. 264A" situated 
on the south side of East 7th Avenue between Carolina and 
Fraser Streets was acquired by the City through tax sale. 
This property is 6 inches by 122 feet, zoned RM-3, Multiple 
Dwelling District. On the west side of the City lot is a 
new apartment and on the east side are two vacant lots as 
a result of recent demolitions. 

The owner of the vaw;ant site recently submitted an application 
and plans to erect a new apartment on his property. During 
the preliminary examination of this application, it was noted 
that the City-owned lot would become "locked-in" and this 
situation was drawn to the attention of the owner and the 
Supervisor of Property and Insurance. 

Following negotiations to resolve this matter, the owner has 
now offered to purchase the City-owned lot for the sum of 
$300.00 cash, inclusive of current year's taxes, registration 
and administrative fees. This offer is subject to the City 
lot being consolidated with adjoining "Lot 4 except the West 
16.5 feet. Block 106, D.L. 264A" to form one parcel. 

This offer is considered fair and reasonable and is sub- 
stantiated by recent sales in this area. 

RECOIMENDED that "East 6 inches of West 16 feet 6 inches 
of Lot 4, Block 106, D.L. 264A" be sold to the adjoining 
owner on the foregoing basis. 


Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of 
Property and Insurance be adopted. 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY DEVELOPMENT 


MARCH 8, 1973 


A meeting of the Standing Coinmittee of Council on 
Community Development was held in the #2 Committee Room, City 
Hall on Thursday, March 8th, 1973 at approximately 3.45 p.m. 

PRESENT : Alderman Volrich (Chairman) 

Aldermen Harcourt, Marzari and Rankin, 

CLERK: D. Bennett 


Adoption of Minutes 

The Part Report of the Minutes of the meeting held 
February 22nd, 1973 were adopted and the report of the same day 
was adopted as amended by Council on March 6th, 1973. 

The following recommendations of the Committee are 
submitted to Council: 

1 . Sites C and D - Strathcona Rehabilitation Project 

The Committee had for consideration the following 
report of the Deputy Director of Planning, dated February 22nd 1973 

"On January 18, 1973, the Standing Coinmittee of Council on 
Community Development approved the following recommendations 
regarding the ultimate disposition of sites C and D; 

a. that the Strathcona Rehabilitation Committee be given 
the mandate to receive, to examine, evaluate and 
report to City Council on current development proposals 
and other potential uses for Sites C and D. 

b. that in formulating development priorities for Sites C 
and D the Strathcona Rehabilitation Committee should 
consult with the MacLean Park Tenants' Association and 
the Chinatown Property Owners and Merchants' Associa- 
tion and other interested groups, including the Park 
Board. 

c. that the Strathcona Rehabilitation Committee report to 
City Council within three months setting priorities for 
the use of the land in question. 

After discussing the matter, the Strathcona Rehabilitation Com- 
■ mittee felt that it should not be responsible for consulting 
with various conununity groups regarding proposals for the use 
of the land; this was a matter better left to the Community 
Development Committee and City staff. The SRC was aware that 
several proposals for the use of the land were being prepared 
by local community groupn and felt that, as the Committee had 
a strong intoroct in the development of the Strathcona area, 
they should discuss those suggestions and inform the Community 
Development Committee of the SRC's concern. 


./cont . 
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In reviewing several of the suggestions that are prominent in 
the community, including the Chinese Cultural Centre, parking, 
a swimming pool, senior citizen's housing, recreational uses 
and a personal care facility, the Committee voiced the follow- 
ing concerns : 

1. Sites C and D were acquired with the intention of 
building housing and now that the fire hall is being 
relocated, the sites should revert to this purpose. 

2. There is already a great deal of senior citizen's 
housing in the area and further development of this 
nature should be avoided. 

3. Major emphasis should be placed on the development of 
family housing with related recreational facilities. 
However, some of the site might be used for a personal 
care home if a proposal for such a development is forth- 
coming. 

4. The plans for a Dunlevy Mall, which was proposed for 
the old Dunlovy alignment between Sites C and D should 
be implemented. 


In conclusion, therefore, the Strathcona Rehabilitation 
Committee suggests that the site should be used for family 
housing with related recreational facilities, with the 
possibility of incorporating a personal care home and with 
the retention of the Dunlevy Mall proposal. 

In view of the position of the Strathcona Rehabilitation 
Committee, that it feels it is not the proper body to discuss 
the matter with other organizations, the Director of Planning 
and Civic Development RECOMMENDS that the Standing Committee 
on Community Development should receive this report on the 
views of the SRC but, before making a decision, should consult 
with other groups, such as the Park Board, MacLean Park Tenants' 
Association and the Chinatown Property Owners' and Merchants' 
Association, as appropriate. " 

Mr. Pickstone reviewed the report and a brief discussion 
was held. It was, 

RECOMMENDED that the report of the Deputy Director of Planning, 
dated February 22nd, 1973 be received, the report 
be circulated to appropriate Community groups and that a meeting 
of this Committee be arranged in the area to hear representations 
from any groups that wish to appear . 

2 . No. 1 Firehall Re-siting 

The Board of Administration under date of March 2nd, 1973 
submitted the following report for the consideration of the 
Committee : 


./cont . 
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"City Council at it's meeting on January 9i 1973 resolved the 
Fire Chief, Supervisor of Property and Insurance, Director of 
Planning and Civic Development, Director of Social Planning 
be instructed to look to alternate sites for report to the 
Standing Committee on Community Development. 

At the meeting on January iS, 1973 i the Community Development 
Committee made the following recommendations: 

(a) Council abandon the re-location of #1 Firehall on Lot D, 
Block 122, DL I96 in Strathcona (Jackson, Pender and Keefer 
Streets ) . 

(b) Council approve in principle, subject to comment from 
S.P.O.T.A. and appropriate reports from officials the 
re-location of #1 Firehall functions in two separate 
locations as detailed by the Fire Chief in his oral 
report this day. 

By memorandum dated January 31, 1973, the Chairman of the 
Community Development Committee advised concerned Civic 
Officials that Council approved the Committee's recommendations 
and requested those Officials to compile additional 
infonnation relevent to the proposal of two firehalls for 
further reference to the committee. 

The Fire Chief reports: 

The two-hall proposal is an optimum solution for the Headquarters 
Hall intended to be located in the Strathcona area. 

Locations for the halls are: 

(a) Site A. Headquarters - South side of Prior Street 

between Heatley and Hawks avenues (Lot 5f 
Block 1, DL iSl, 196 and 2037). 

(b) Site B Niunber B Hall - Northwest corner of Main and 

Powell Streets. (Lots S-IO, Block 3, DL iSl, 
196). 

Both properties are City ovmed and satisfy the criteria 
requested by the Chairman of the Community Development 
Committee in that: 

1. The sites cause a minimum dislocation of people (both 
sites vacant). 

2. The sitc3 vri.ll have minimum effect of ameriitics of the 
local area. 
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These halls will provide the necessary fire protection for the 
area as presently protected by the existing Number 2 Firehall 
at Gore and Cordova Streets. Additional apparatus will not be 
required but vri.ll be re-assigned to each hall for the support 
of other Companies in the east and west limits of their 
districts. 

Site A. Prior Street . 

This site, to be created by subdivision comprising approximately 
75fOOO sq. ft, located on the west side of Lot 5» is satisfactory 
for a headquarters hall and will provide: 

(a) Administrative Offices 

(b) Training Facilities 

(c) Apparatus Maintenance 

(d) Accommodation for an operational Company and its apparatus. 

Because of the re-distribution of operational forces into two 
halls, a third of the force (one Captain and four firefighters) 
will be stationed at the Headquarters Hall. Normally all 
, general maintenance of the present Headquarters hall, as well 
as operational maintenance, is carried out by on-duty fire- 
fighters. There will be only four firefighters available for 
these duties in the new Headquarters hall, thus making it 
impossible to maintain the total maintenance required. It 
is expected the four firefighters will be capable of 
maintaining operational tasks, such as, the upkeep of their 
own accommodation, apparatus, hose, fire Company inspections, 
training, etc., and that a janitorial service will be required 
for the Administrative part of the hall. It should also be 
noted that if there is extensive landscaping on this site, 
some arrangements will be necessary for its proper maintenance. 

Site B - Main and Powell . 

This site of approximately 9>000 sq. ft. is suitable for an 
operational hall. No provision for training is planned for 
this hall as the headquarters training facility \'n.ll now 
service all dov,Titown halls. 

The Assistant Director, Construction & Maintenance, advises: 

Architects have prepared tentative estimates which indicate 
that the cost of building the new Headquarters Firehall on the 
proposed site at Prior and Heatley Streets will be in the order 
of $1,100,000.00 and of building the proposed firehall at 
Main and Powell Streets in the order of $i+50,000.00. These 
figures include the cost of site development work, Ai-chitects' 
fees, fire alarms, ccminuni cations equipment, traffic control 
devices, Lud miscellaneous expenses. Firm estimates will be 
available v;hen the preliminary designs are submitted for 
Council's approval. 

The Supervisor of Property & Insurance reports: 

The estimated market value of Site A is $2.50 per sq. ft. 

75,000 sq.ft. (3> $2.50 = $ 167,500.00 

In rcf,.-)rd to Site D, this property comprises 3 lots vri.th a 
tota] arcn of 9,Ch)0 sq.ft. It is presently utilized by the 
Police ^>ep.'nM ;:ic'!-!t for the rtorn^o of ?mpouncif;d vehicles. The 
est:l:n:i..:;d inarkou value includinr; blacktop and chain link 
fC!;co i:: $70,000.00 
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Chief Constable J. R. Fisk (in his letter dated February 28, 
1973 to the Fire Chief) states that on the basis of a 
cursory examination there would appear to be no reason why 
such an exchange could not be effected. This on the under- 
standing that the final decision in the matter must be made 
• by the Boax-d of Police Commissioners. 

Council May /f, 1971 approved the Fire Chief's recommendation 
that No. 2 Firehall be abandoned. 

The estimated market value of No. 2 Firehall is as follows: 

14,224 sq. ft. @ $5.00 a sq. ft. = $71,120.00 

Sl^v!^URY OF LMD COSTS TO FIRE DEPARTr^NT 

Site A $187,500.00 

(Note the figure of 75,000 sq.ft is approximate) 

•Site B $ 70,000.00 


$257,500.00 


The Acting Director of Planning & Civic Development and the 
Director of Social Planning & Community Development jointly 
report : 

Generally both sites are more than satisfactory vdth minimal 
disruption of residential and community facilities. Raymur 
residents have expressed approval of the Prior and Heatlcy 
site. 

The Park Board and City Council have approved in principle 
the development of a linear park in the Strathcona area, 
which includes a diagonal closing of the Heatley-Keef er 
intersection. Although Heatley will be a route to the 
waterfront for the new firehall, we feel that the problem 
is only design, so that general traffic is prohibited but 
fire equipment may pass. If the design of this intersection 
as part of the linear park is not practically possible, or 
if the cost is prohibitively high, our recommendation would 
be that the location of the firehall on Heatley & Prior 
must have priority. 


Your Board submits the foregoing report of the Fire Chief for 
the considei-ation of Council. " 


Commissioner Ryan brought to the attention of the Committee 
the fact that Site A is approximately 75,000 square feet while 
the former site was 50,000 square feet and that Sites A and B 
will cost approximately one half million dollars more than the 
former site. 

In speaking to the Report, the Fire Chief advised that 
approximately 75,000 square feet are needed in that this property 
is on a steep grade and more space is, therefore, required in 
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order to manoeuvre the fire trucks. Also a level area is 
required for training purposes. The Fire Chief advised that 
S.P.O.T.A. has been kept informed of the proposed new sites 
and no concern has been expressed. 

The Fire Chief was requested to bring preliminary sketch 
drawings back to the Committee when they have been prepared. 

After due consideration it was 

RECOMMENDED (a) that Site A, being the Headquarters site on 
the south side of Prior Street, between Heatley and Hawks 
Avenues and Site B being No. 8 Firehall on the northwest corner 
of Main and Powell Streets be acquired. 

(b) that as Eng and Wright are the architects for 
the Headquarters site they also be retained for Firehall No. 8. 

3 . Britannia Property Acquisition 

The Standing Committee of Council on Community Development 
under date of 8th February, 1973 submitted the following 
recommendations to Council in Clause 3 of the report: 

"Recommends that a list of tenants be provided to this' Committee 
for immediate discussion, such list to be in terms of the 
financial situation of the tenants for further discussion 
on the matter of providing suitable alternate accommodation 
and financial assistance to such tenants, and 

Further recommends that Council instruct the appropriate 
departments that Council deemed that adequate notices to tenants, 
in writing, be delivered when vacant possession by the City 
is required." 

When dealing with this Clause on 20th February 1973, Council 
passed the following motion: 

"That this clause of the report of the Standing Committee 
on Community Development be referred back to the Standing 
Committee for further consideration with the Committee 
being asked to particularly examine the five tenant cases 
involved . " 

With respect to the foregoing resolution. Commissioner Ryan 
advised that it is five properties that are being expropriated 
not five tenant cases. 

The Deputy Director of Property and Insurance advised what 
steps nre takon by the Properties Department to assist persons 
requiring relocation when property has been acquired by the City. 
He stated that ov%'ners are advised of accommodation that is 
available and, when necessary, they are taken by a member of 
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the Properties' staff to view alternate accommodation. Also, 
when need exists, the moving costs are paid by the Partnership 
Mr. Jordan also stated that they follow the policy laid down in 
the Board of Administration Report dated 3rd May, 1971. He 
noted that his Department receive very few requests for assist- 
ance in relocating owners or tenants. He advised that 
tenants would not be notified of having to move until after 
the City has obtained Title to the property and then every 
effort is made to permit them to stay until such time as suitable 
accommodation is obtained. He explained that the City makes 
adjustments for any overlap of rental on the City property. 

Representatives of the Grandview-Woodland Area Council 
appeared before the Committee. Mr. M. Clague, Community 
Worker for this Council, presented a specific case which was 
outlined in a communication from the Grandview-Woodland 
Information Centre under date of 22nd February, 1973 . 

Members of the Committee were of the opinion that the Area 
Council should explain more fully services that are offered by 
the City in respect of relocation. 

Alderman Mazari drew to the Committee's attention the following 
paragraph contained in a Board of Administration Report dated 
3rd May, 1971 : 

"The extent of assistance re the foregoing should be 
established prior to commencement of any relocation 
activity. The task will bo to locate, and to offer 
to each occupant requesting assistance, an alternate 
unit substantially the equivalent of the occupants ' 
existing accommodation as to quality, size, rent etc. 
A special Committee or Team, consisting of representatives 
from the partnership (and possibly one from the residents' 
group) could be established to adjudge whether the 
alternate accommodation being offered is an adequate and 
realistic replacement. If the tenant refuses the 
alternative, the partnership's responsibility should be 
considered complete and the tenant would then be 
obliged to find his or her own alternative unit." 

After considerable discussion it was 

■RECOMMENDED that it be the City's policy on moving costs, 
hook-up of either hydro or telephone and rental overlaps 
where the city takes title to the proper ty» and where need 
is shown, that these costs be the responsibility of the 
Partnership and that wo immediately contact the Partnership 
pointing out that as the rental differentials at the 
present time are probably 50% greater, we request them, 
whore need is shown, to underwrite one year's difference 
in similar accommodation for those tenants and that be a 
policy basis for all expropriation in the City of Vancouver 
under the Partnership, 
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4 . Liquor Licence - Oompapa Restaurant/Cabaret 

Mr. Ephraim appeared before the Committee requesting 
endorsation for a Restaurant/Cabaret Liquor Licence for the 
Oompapa Restaurant which will be located at the C.N.R. Terminal, 
at the foot of Main Street. 

i 

As there are no residents in the immediate vicinity, your 
Conunittee 

RECOMMENDS that no objection for the restaurant/cabaret 
Liquor Licence for the Oompapa Restaurant be recorded with 
the Liquor Control Board in respect to this particular 
application . 

5 • Illegal Suite Policy 

In a report of the Board of Administration dated November 
24th, 1972 respecting the proposed extension of removal dates 
for Illegal Suites, the Director of Planning and Civic 
Development and the City Building Inspector recommended that: 


"(1) The December 31, 1972 expiry dates for development 
permits for illegal suites in (RS-1) areas be renewed 
upon application for a new development permit to 
December 31, 1974. 

(2) The expiry dates for development permits in 'other than 
(RS-1) Districts' be renewed upon application for a 
development permit to December 31, 1974, where a 
satisfactory standard of accommodation is provided with 
respect to such items as ceiling height, plumbing, and 
. general suitability. " 

When dealing with this report on November 28th, 1972, Council 
passed the following motion: 

"THAT the date proposed as December 31, 1974, in 
parts (1) and (2) of the recommendations, be 
changed to read June 30, 1973; 

FURTHER THAT in the interim, a committee of 
Council be appointed to review the illegal suite 
policy in respect to different areas of the City; 

ALSO, a copy of this clause and the action of 
Council thereon be furnished to organizations who 
have expressed an interest in the matter, with the 
advice they may appear before Council at the 
appropriate time, if they so wish." 
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The Special Committee was not appointed prior to the end 
of 1972 and on 16th January 1973, the new Council referred 
this matter to the Standing Committee on Community Development. 
Letters were sent to various organizations and to a firm of 
solicitors inviting them to appear before Council if they so 
wished on the subject matter. However, the only reply received 
was from the firm of Morin, Beadle and Company, solicitors who 
advised that they wished to wait to see what position the new 
Council would take with respect to the Illegal Suites question. 

With respect to the first part of the motion quoted above 
the City Building Inspector submitted a memorandum dated March 
2nd, 1973 wherein he advised that no new development permits 
are being issued for the 6-month period from January 1st to 
June 30th 1973, in anticipation of a decision being made by 
Council prior to June 30th 1973. The City Building Inspector 
spoke briefly to his memorandum and it was 

RECOMMENDED that the following recommendations of the Director 
of Planning and Civic Develorgnent and the City Building Inspector 
contained in the Board of Administration Report dated November 
24th, 1972 be approved: 

"(1) The December 31, 1972 expiry dates for 
development permits for illegal suites in 

(RS-1) areas be renewed upon application for 
a new development permit to December 31, 1974. 

(2) The expiry dates for development permits 
in 'other than (RS-1) Districts' be renewed 
upon application for a development permit to 
December 31, 1974, where a satisfactory 
standard of accommodation is provided with 
respect to such items as ceiling height, 
plumbing, and general suitability." 


The meeting adjourned at approximately 5.30 p.m. 
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JOINT REPORT TO COUNCIL 

STANDING COMMITTEES OF COUNCIL 
ON CIVIC AND COMMUNITY DEVELOPMENT 

March 15, 1973 

A joint meeting of the Standing Committees of Council on 
Civic and Community Development was held at approximately 3:30 p.m. 
on Thursday/ March 15, 1973, in the No. 1 Committee Room, third 
floor. City Hall. 

PRESENT ; Alderman Hardwick (Chairman) 

Aldermen Bowers, Harcourt, Marzari, 

Massey, Pendakur, Rankin and 
Volrich 

CLERK; M. James 

The following recommendation of the Committee is submitted 
to Council. 

RECOMMENDATION 

1. West End Local Area Planning Programme 

The Chairman opened the meeting by requesting an oral report 
from the representative of the Engineering Department - Traffic 
and Transportation Division on the public meeting held re the 
amendments to traffic flow patterns in the area of the West End, 
west of Denman Street. 

The meeting was held at King George Secondary School on 
Wednesday, March 14, 1973, and approximately 100 people attended. 
Of the 100 persons present, ten asked searching questions and one 
person, who was not a resident of the West End, spoke against the 
proposal. Ninety percent (90%) of the people at the meeting were 
in support of the proposed plan. 

The method of distribution of the printed information via a 
'slip in' in the West Ender was explained to the Committee. The 
Department will be reporting to Council on May 1, 1973, on 
experience and results. 

The Committee had before it for consideration, a report dated 
March 16, 1973, from the Board of Administration entitled 'West 
End Local Area Planning Programme - Office Rental". It also had 
before it a memorandum signed jointly by the Director of Social 
Planning and the Director of Planning and Civic Development dated 
March 15, 1973. 

The report of the Board of Administration detailed costs and 
start up of expenses for the utilization of lease space at 8 36 
Denman Street and made comments about the space at 842 Denman Street 
and 1165 Davie Street. The Board of Administration submitted five 
(5) recommendations in their report which proposed the use of 
8 36 Denman Street with some additional equipment. 

The memorandum of the Directors of Social Planning and Planning 
and Civic Development pointed out that the Departments did not concur 
with the recommendations of the Board of Administration and detailed 
their objections under four headings in their memorandum. The 
memorandum ended with five (5) recommendations. 

The Committee discussed the matter in detail and at length with 
the representatives of the three departments: Engineering, Planning 
and Civic Development and Social Planning and with the Board of 
Administration. The Director of Social Planning orally 
reviewed the history of the development of the site office and 
stressed that the Committee should first be dealing with the planning 
process proposals rather than the site office. 
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The Committee, after consideration of the above information, 
RECOMMENDS 

(a) that the oral report of the Engineering Department - Traffic 
and Transportation Division be received 

(b) that 

(i) the Supervisor of Property & Insurance be authorized to 

negotiate with the owner of 836 Denman Street for a period 
not exceeding 21*$ months, terminating December 31, 1974, 
and that the agreement be to the satisfaction of 
Corporation Counsel 

(ii) the Purchasing Agent be authorized to purchase 7 portable 

screens (which may be returned to Stores and used elsewhere 
on termination of the project) at a cost of approximately 
$1,100 

(iii) as the Fire Chief states that public meetings cannot be 
held at this location without changes to the exits, 
arrangements be made for the use of the meeting room 
being provided at 1655 Robson Street. Larger meetings be 
arranged in other meeting halls for which purpose a sum 
has been included in the programme budget for 1973 

(iv) the necessary funds estimated to amount to $9,056 for 1973, 
be added to the budget of the Social Planning Department 
and authorization be granted for expenditure of any 
necessary funds prior to approval of the budget 

(v) consideration of the use of 842 Denman Street be deferred 

pending experience gained with the use of 836 Denman Street: 
the Departments to report back 

(vi) an amount of $800 be added to the budget for contingency. 


The meeting adjourned at approximately 4:15 p.m. 
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STANDING COMMITTEE ON FINANCE & ADMINISTRATION 

MARCH 15, 1973 


A meeting of the Standing Committee of Council on Finance and 
Administration was held in the No. 1 Committee Room, Third Floor, 
City Hall, on Thursday afternoon, March 15, 1973. 

PRESENT: Alderman Bowers (Chairman) 

Aldermen Harcourt and Volrich 

CLERK TO 
THE COMMITTEE: R. Henry 


1. Administrative Assistant for the Board of Administration and 
Class Specification 

Your Committee considered the matter of appropriate Class 
Specification and Pay Grade for the position of Administrative 
Assistant to the Board of Administration and in that regard, 
received the following report from Commissioner Ryan: 

"As directed at your Committee meeting of March 1, attached 
is a Class Specification for an Administrative Assistant which 
has been prepared in consultation with the Personnel Services 
Department. 

Your Committee had suggested that the pay grade be in a 
range between Pay Grade 30 and Pay Grade 35. The Personnel 
Services Director has recommended Pay Grade 31. 

I RECOMMEND that the Class Specification be approved and 
that the position be filled within the limits of Pay Grade 30 
($1,185 - $1,418) and Pay Grade 35 ($1,479 - $1,752) depending 
on the qualifications of the successful applicant." 

The Council should first consider the principle ot appointment 
of an Assistant to the Board of Administration as per the attached 
Clause 2 (b) of this Standing Committee's report of March 1, 1973 
which is appended to this report for information. 

If the Council approves of such an appointment, your Standing 
Committee RECOMMENDS the foregoing report of Commissioner Ryan be 
approved in respect of the Class Specification and appropriate 
Pay Grade, to be made effective if and when the Council determines 
the 'Assistant' matter. 
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A meeting of the Standing Committee of Council on 
Social Services was held in the #2 Committee Room, City Hall 
on Thursday, March 15, 1973 at approximately 9.30 a.m. 

PRESENT: Alderman Rankin (Chairman) 

Alderman Hardwick 

Alderman Linnell 

Alderman Marzari 

CLERK: M. Kinsella 

RECOMMENDATION 

1 . Travelling Youth Program - 1973 

The Committee agreed to consider the following 
special report from the Director of Welfare and Rehabilitation 
and the Director of Social Planning on the 1973 Travelling 
Youth Program: 

The Director of Welfare and Rehabilitation and the Director of 
Social Planning report as follows: 

"For the summers of 1971 and 1972 assistance with board and 
lodging has been provided to travelling youth in need in the 
following manner: 

1) The Welfare and Rehabilitation Department established 
and operated a Youth Referral Centre with temporary City 
employees. The Metropolitan Council of the United Church 
also had two or three staff in the Youth Referral Centre 
to direct Travelling Youth to Home Placement situationso 

Travelling youth in need came to the Youth Referral Centre 
and completed aji application for welfare assistance. If 
they were found eligible they were directed to either a 
hostel or home placement, and the Welfare Department paid 
the cost of board and lodging for a maximum of four days. 

The cost of providing board and lodging to travelling youth 
was cost shared on the same basis as regular social 
assistance (i.e. 50?^ Federal Government, 35% Provincial 
Government, 15% all Municipalities). 

2) The Welfare and Rehabilitation Department funded a telephone 
answering service operated by the Vancouver Crisis Centre 

to cover the hours that the Youth Referral Centre was closed. 
The Crisis Centre directed travelling youth to the various 
hostels. 

In the summer of 1971 the Welfare and Rehabilitation Department 
provided four-day assistance to over 21,000 persons. In 1972 
the number dropped to approximately 17»000. In 1971 approxi- 
mately 400 persons required assistance beyond four days. In 
1972 less than 300 required assistance beyond four days. 

City, Provincial and Federal officials have been concerned about 
the close association between the social assistance program and 
the temporary need for assistance on the. part of travelling 
youtho Under the present system a travelling youth in need is 
required to establish eligibility for social assistance. 
Officials of the City, Provincial and Federal Governments have 
been looking for a way which would permit travelling youth to 
pay all or a portion of the costs for board tmd lodging and, 
where they are unable to pay anything, to somehow circumvent 
the requirement to become a welfare recipient. 

. . ./cent. 
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Accordingly, a proposal has been developed whereby the three 
levels of Government could, for the first time, participate 
in the operation of a summer travelling youth accommodation and 
lodging system. The plan contains the following proposals: 

1, That a three-member board, representing each level of 
Government, be established for the purpose of administering 
all aspects of the accommodation and lodging needs of 
travelling youth. The three-member board would include a 
representative from the Department of Rehabilitation and 
Social Improvement, a representative from the City of 
Vancouver Social Planning Department and a representative 
from the Federal Government, 

Mr, Hugh Wade, who is the Federal Government's 
representative in this area pertaining to Summer 
Travelling Youth Programs, would likely be one of the 
three members, 

2, That the City of Vancouver Welfare and Rehabilitation 
Department hire a Hostel Coordinator for a temporary 
period of eight months and second the Hostel Coordinator 
to the Department of Social Planning, 

The Coordinator would be responsible to the three-man 
board referred to in No, 1 above. The salary costs of 
the Hostel Coordinator would be cost shared ^QF/o Federal, 
25% Provincial and 25% City, 

5. That a Youth Referral Centre, operated by a private agency 
or group, be established and funded by the Provincial 
Government, The Youth Referral Centre will be responsible 
for providing information to youth, and referral to 
available hostel or home placement beds, 

4, That the Federal Hostels Program fund the operating costs 
of all hostels and home placements; based on $90,00 per 
week per staff, utility bills, insurance costs, minimal 
rental charges and cleaning materials, 

5, That the user fee of .500 for accommodation and .500 for 
meals be charged, and that this money be applied to offset 
hostel operating costs, 

6, That deficits incurred by hostels or home placement 
situations be covered by the Department of Rehabilitation 
and Social Improvement, In other words, the Provincial 
Government has indicated that they are prepared to guarantee 
the operating costs of hostels rather than paying a specific 
per diem rate. 

Over 60% of the young people using hostels across Canada last 
summer paid a user fee. Youth who could not pay would not be 
refused bed and meals but would be asked to do some compensating 
work in the hostels. 

As far OS the City of Vancouver is concerned, the most significant 
factor in this proposal is that the only cost to the City of 
Vancouver will be 25% of the salary costs of a temporary Hostel 
Coordinator, 


. ./con t . 
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ESTIMATE OF COSTS 

Hostel Coordinator 
(Social Worker I, Pay Grade 19), 8 mos, @ S720. $5,760. 

Fringe Benefits @ 10% 576. 

Auto Allowance ^00 « 

Total Cost $6,836, 
LESS 50% C. A. P. 3,^18. 

LESS 25% Province 1,709» 

Net Cost to City $1,709, 
AVAILABILITY OF FUNDS 


The Comptroller of Accounts advises that additional costs, if 
approved, will need to be included in the 1975 Departmental 
Budget. 

COST SHARING WITH TTIE PROVINCE 

The Director of Welfare and Rehabilitation has discussed 
salary cost sharing with senior Provincial officials. They 
have given verbal approval, and written confirmation is 
forthcoming. 

RECOMMENDATIONS 

THAT City Council authorize the hiring of one temporary Hostel 
Coordinator for a period of eight months, commencing April 1, 
1973 and terminating November 30, 1973. 

THAT City Council authorize an expenditure of $1,709.00, to be 
provided in accordance with the recommendation of the Comptroller 
of Accounts." 

The Director of Welfare and Rehabilitation spoke to 
this report. He advised that the Metropolitan Council of Churches 
has indicated willingness to operate a home placement program 
similar to that offered by them last year which was very success- 
ful. Mr. Boyd stated there is a degree of urgency to this report 
to enable the Hostel Coordinator to be hired by April 1, 1973 
in order that sufficient accommodation may be generated for the 
summer months. 

Following further discussion, it was 

RECOMMENDED that the above report and recommendations of the 
Director of Welfare and Rehabilitation and the Director of Social 
Planning be approved subject to consideration of the report 
by the Board of Admin intration prior to submission to Council 
on I'lieL'-day . March 20, 


SEE REPORT H(i) 

. . ./cont . 
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standing Committee of Council 
on Social Services , 


March 15, 1973 


2 . Social Planning Department - POSER and RESER Budget 
Appropriations 

The Chairman submitted the following report for 
consideration by the committee: 

"The Social Planning Department has two approved budget appropriations, 
designated (a) Purchase of Outside Services and ( b) Social Research . 
The first, Purchase of Outside Services, was established in 1968 to 
achieve the following purposes: 

"To fund new, innovative and experimental programs, which, if 
demonstrated to be successful, will be built into established 
agencies and funded by them. If they prove ineffective, they 
will be discontinued." 

In 1972, Council approved an appropriation of $40,500.00 for the 
Poser Acc ount and $15,000 for the Research Account. 

Most of the money spent under these two budget appropriations is 50% 
cost shareable under the Canada Assistance Plan. 

The Director of Social Planning now requires approval of City Council 
prior to spending funds from both these budget appropriations. Al- 
though Council approval has never been refused to requests of the 
Director of Social Planning, this procedure is slow and cumbersome and 
imposes an unusual and unnecessary constraint upon the Social Planning 
Department, in view of its small budget and staff and the special 
nature of its responsibilities. The present terms of reference govern! 
the use of these funds can be widened to allow the Social Planning De- 
partment to carry out additional tasks assigned by Council and/or its 
various Committees. 

RECOMMENDATI ON 

The Chairman of the Social Services Committee recommends that the 
Director of Social Planning be authorized to spend, at his own dis- 
cretion, funds approved in his Departmental budget for Purchase of Out - 
side Services and Social Research , subject to the condition that he sub 
mit Information Reports twice yearly to Council, in June and December, 
on expenditures incurred. " 

The meeting agreed that the requested administrative 
change would result in more efficient administration of these 
appropriations and it was 

RECOMMENDED that the above report of Alderman Rankin, Chairman 
of the Standing Committee on Social Services re POSER and RESER 
Budget Appropriations be approved. 

SEE REPORT H(ii) 

The meeting adjourned at approximately 11.15 a.m. 
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REGULAR COUNCIL MEETING 
MARCH 27, 1973 

A Regular meeting of the Council of the City of Vancouver was 
held on Tuesday, March 27, 1973, in the Council Chamber at 
approximately 2:00 p.m. 

PRESENT ; Mayor Phillips 

Aldermen Bowers, Harcourt , Hardwick , Linnell, 
Marzari, Massey, Rankin and Volrich 

ABSENT : Alderman Gibson 

Alderman Pendakur 

CLERK TO THE COUNCIL : R. Thompson 

PRAYER The proceedings in the Council Chamber were opened 

with prayer, 

ACKNOWLEDGMENT 

The Mayor acknowledged the presence in the Council Chamber of 
students from Prince of Wales High School, under the direction of 
Mr, Keenleyside; students from Hartney Collegiate in Manitoba 
with teachers Mr. Dilk and Mr, Forsyth, accompanied by Mrs, Wilson 
for the host school, Vancouver Technical Secondary School, and 
students from the Employment Orientation for Women class of 
Vancouver City College, Special Programs Division, under the 
direction of Mrs, B, McDonald, 

'IN CAMERA' MEETING 

The Council agreed to an 'In Camera' meeting later this day 
on the items proposed. 

ADOPTION OF MINUTES 

MOVED by Aid, Marzari, 
SECONDED by Aid, Massey, 

THAT the Minutes of the Regular Council meeting (with the 
exception of the 'In Camera' portion), dated March 20, 1973, be 
adopted , 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid, Hardwick, 
SECONDED by Aid, Linnell, 

THAT the Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair, 

- CARRIED UNANIMOUSLY 

REPORT REFERENCE AND UNFINISHED BUSINESS 

1, Development of Lands along the Eraser River 
between the Arbutus and Barnard Streets 
Rights-of-Way 

The Deputy Director of Planning and Civic Development, under 
date of March 9, 1973, submitted a detailed report on the matter 
of development of lands along the Eraser River between the Arbutus 
and Barnard Streets rights-of-way, giving an historical position 
and three schemes of development for consideration, i,e.. 

Scheme 1 - Industrial/Residential/Private Recreation 
Scheme 2 - Greenbelt 

Scheme 3 - Greenbelt/Industrial /Residential 


cont 'd 
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UNFINISHED BUSINESS (cont'd ) 

Development of Lands along the Eraser River 
between the Arbutus and Barnard Streets 
Rights-of-Way (cont'd) 


The Director of Planning and Civic Development favours Scheme 3 
development and in this regard recommends as follows: 

"(a) The Director of Planning and Civic Development be instructed 
to reapply for a change in zoning of the part of the City- 
owned lands at the foot of Angus Drive on the lowlands north 
of 75th Avenue from M-2 Heavy Industrial to M-1 Light Indus- 
trial. (This would be the first step towards implementing 
the scheme approved by Council on October 1st, 1968, for the 
development of the City-owned land. The three readings have 
not been given to the approved By-law changes. Because of 
the time lag, the Director ol i'lanning and Civic Development 
will have to reapply for the change. 

(b) The Supervisor of Property and Insurance be instructed to 
report back on the financial implications of the sale of 
lease of the City-owned land at the foot of Angus Drive 
and on the purchase of the Steel Bros, property (Lot 3, 
Block 16, D.L.s 317, 308 and 5214.) 

(c) The Director of Planning and Civic Development be instructed 
to pi-epare a development plan for the landn along the Frascr 
River west of Angur; Drive, r;uch plan to include a pedestrian/ 
equestrian walkway r.cheme and uses for Lot 3, Block 16, D.L.s 317, 
308 and 5214, possibly including a look-out park and some 
private recreational use. 

(The Technical Planning Board at its meeting on February 16th, 
1973 endorsed the recommendations of the Director of Planning 
and Civic Development) 

Mr. R. Youngberg, Senior Planner, gave a report explanation. 


The Vancouver City Planning Commission, under date of March 23, 
1973, submitted the following resolutions: 

"TflAT the Commission draw to the attention of 
Council the uncertainties in regard to future 
status of the area, implicit in questions of 
regional zoning and the future of Bill 42 

AND THAT because of tlie above, and in regard 
to the Commission's concern for the conserva- 
tion of green space along the Fraser River, 
the Commission approves the Planning Depart- 
ment's reconunendations as they affect Angus 
Drive and westv^ard, and recommends that no 
action be taken at the present time to change 
the status or further develop the lands east 
of Angus Drive. " 

Horner Developments Ltd. submitted a communication dated 
March 21, 1973, commenting on the Departmental report and 
expressing favour of development consistent with Scheme 1. 

MOVED by Aid. Bowers, 

THAT Scheme 3 development be accepted in principle after amend- 
ment by substituting "M-1" industrial for "M-2" industrial zoning. 

FURTHER THAT the Standing Committee on Community Development 
be requested to discuss this whole matter with residents in the 
neighbourhood . 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers, 

THAT the communications from the Vancouver City Planning 
Commission and Horner Developments Ltd., be received. 
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UNFINISHED BUSINESS (cont'd) 

2 . ' In Camera' Guidelines 

Alderman Volrich reported with recommendations in respect of 
proposed 'In Camera' guidelines and after due consideration, it was, 

MOVED by Aid. Volrich, 

THAT appropriate matters for discussion 'In Camera' be as 
follows : 

(a) Personnel matters, where personal reputation is 
involved or where an appointment is to be considered. 

(b) Property matters, where a divulgence of the discussion 
will likely result in prejudice to the City. 

(c) Labour negotiations and legal matters, where a divulgence 
of the discussion will likely result in prejudice to the 
City 

(d) Special matters where it is clearly in the interest of 
the City that the discussion take place 'In Camera'; 

FURTHER THAT the present 'In Camera' Committee be continued 
on the following basis: 

(i) The Committee should be comprised of three Aldermen. 

(ii) The Committee should meet together as far as possible 
at the regular time, 1:45 p.m., to consider matters. 

(iii) At all times there should be the approval of at least 
two of the three members of the Committee before any 
matter is referred to an 'In Camera' meeting. 

(iv) If any member of the Committee is absent or not in 

attendance at the designated time, the Chairman shall 
have discretion to request any other Alderman who may 
be available to sit in as part of the Committee. 

- CARRIED UNANIMOUSLY 

The Mayor advised the present membership of the Committee, 
i.e. Aldermen Linnell, Pendakur and Rankin, would continue with 
Alderman Volrich being an alternate in the event of absence. 

3. Roads and Transportation Association 
of Canada: Conference 


The Council further considered the matter of Alderman Pendakur 's 
attendance at the forthcoming Roads and Transportation Association 
Conference to be held in Toronto, May 11, 1973. However, as the 
Mayor wished the Council to receive further information on the 
subject, the matter was deferred to the next meeting. 

4 . Christ Church Cathedral Development 

It was agreed to defer this matter pending the hearing of 
delegations later this evening. 

COMMUNICATIONS OR PETITIONS 

1 . G.V.R.D. Committee Appointments 

The following resolution was noted from the City of Port Moody: 

"THAT a letter be sent to the G.V.R.D. protesting the con- 
tinued narrowness in Committee appointments, the lack of 
involvement of other Council members of member municipalities 
and the appointment of the same people to several committees 
irrespective of the importance of the areas they represent". 

MOVED by Aid. Hardwick, 

THAT the communication be received. 

- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIONS (cont'd) 

2. Delegation Request: 

Vancouver /Garibaldi Olympic Committee 

A request was received from the President of the Vancouver/ 
Garibaldi Olympic Committee asking an opportunity to appear before 
the Council to report on potential bid for the 1980 Winter Olympic 
Games . 

MOVED by Aid. Bowers, 

THAT the delegation be heard at a convenient time. 

- CARRIED UNANIMOUSLY 


3. Nomination of Vancouver: Site of United Nations 
Conference/Exposition on Human Settlements 


A communication was noted from the Minister of State for 
Urban Affairs, reading as follows: 

"I wrote to your predecessor last October 4th 
informing him of my success in obtaining Cabinet 
agreement to nominate Vancouver as the site of the 
United Nations Conference/Exposition on Human Settle- 
ments, subject to U.N. General Assembly approval. 
It is now my pleasure to officially confirm that the 
approval was enthusiastically given by a vote of 
114 for, none against, and 13 abstentions. 

We had originally planned to hold the 
Conference/Exposition in September, 1975. Due to 
various other U.N. conference pressures, however, 
this will not be possible. Instead the first two 
weeks of June, 1976, have now been scheduled for this 
important event. In view of the magnitude of this 
unique kind of international gathering, this change 
in date will allow more adequate time for the necessary 
preparat ions . 

It is my sincere hope that the City of 
Vancouver will participate fully in planning the Con- 
ference/Exposition. Suitable organization is now 
being developed. I will want to talk with you very 
soon with regard to the very special role of Vancouver 
tind the type of organization that is appropriate. »» 

MOVED by Aid. Linnell, 

THAT the foregoing letter be received and the Minister 
informed the Vancouver City Council will cooperate in every way 
possible in respect of the matter. 

- CARRIED UNANIMOUSLY 

4 . Public Hearings 

The Zoning Planner reported, for information, proposals with 
respect to Public Hearings, particularly on the subjects of 
Shannon property and the Britannia Community Services Centre in 
regard to rezoning. . it was noted the Shannon application is 
scheduled for Wednesday, April 18th, and that the Britannia 
Community Services Centre application is scheduled for Tuesday 
evening. May 15th, in the Council Chamber, at which time certain 
other applications will also be considered. 

In respect of the Shannon hearing, the Zoning Planner had pro- 
posed including, at the same meeting, an application for consider- 
ation respecting amending the By-law to include "marina" as a 
conditional use in RS-1, one- family dwelling district schedule and 
the M-1 and M-2 industrial district schedules. However, it was. 


cont 'd . 
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COMMUNICATIONS OR PETITIONS (cont'd) 

Public Hearings (cont 'd ) 

MOVED by Aid. Hardwick, 

THAT the proposals of the Zoning Planner in his letter of 
March 26th be received for information; but the application 
with respect to "marina" be considered at a public hearing on 
the evening of April 17th, in the Council Chamber. 

- CARRIED UNANIMOUSLY 

(Alderman Volrich advised that the Standing Committee on 
Community Development would be considering the matter of 
the most suitable location for the Shannon Public Hearing) 


BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS 

A. BOARD OF ADMINISTRATION 

General Report, March 23, 1973 

WORKS AND TjfTILITY MATTERS 

The Council considered this report containing clauses 1 and 2, 
identified as follows: 

(1) Flat Rates for Property Owners' Share of 
Completed Local Improvement projects 

(2) Petition by Residents of Block 34, D.L. 301, 
for a City-owned Lot to be dedicated for 
Lane Purposes 

MOVED by Aid. Hardwick, 

THAT the recommendations of the Board of Administration, con- 
tained in these clauses, be adopted. 

- CARRIED UNANIMOUSLY 

SOCIAL SERVICE & HEALTH MATTERS 

The Council took action on this report as follows: 

Clause 1: Recreation Program for Downtown 
East Side Residents 


MOVED by Aid. Hardwick, 

THAT this recommendation of the Board of Administration be 
adopted after changing the word "develop" in Part (a) of the 
clause to read "initiate". 

- CARRIED UNANIMOUSLY 

Clause 2: Updating and Restating resolutions authorizing: 

(a) appointment of Bank and Signing Officers 
(Welfare and Rehabilitation Department) 

(b) Signing of cheques by affixing signatures with 
Cheque Signing Machines, Rubber Stamps or 

Personal Signature 


MOVED by Aid. Rankin, 

THAT this recommendation of the Board of Administration be 
adopted . 

- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd ) 

BOARD OF ADMINISTRATION 
General Report (cont'd) 

SOCIAL SERVICE AND HEALTH MATTERS (cont'd ) 

Clause 3: Health and Welfare North District Office 

and West End Sub Office; Staffing Requirements 

MOVED by Aid. Marzari, 

THAT the positions of Building Maintenance Man and Information 
Clerk be referred to the Standing Committee on Social Services 
for further review. 

- LOST 

(Aldermen Bowers, Hardwick, Linnell, Massey, Rankin, 
Volrich and the Mayor voted against this motion) 

MOVED by Aid. Rankin, 

THAT the recommendation of the Board of Administration in 
connection with this clause be adopted and, 

FURTHER THAT the matter of the Management Concept be referred 
to the Standing Committee on Social Services. 

- CARRIED UNANIMOUSLY 

FINANCE MATTERS 

MOVED by Aid. Bowers, 

THAT the recommendation of the Board of Administration con- 
tained in this report on the matter of Air Pollution Control 
Equipment , be adopted. 

- CARRIED UNANIMOUSLY 

PERSONNEL MATTERS 

Visit to Seattle and Portland Police Departments: 
Mr. D.H. Mead, Systems Analyst 


MOVED by Aid. Hardwick, 

THAT the recommendation of the Board of Administration con- 
tained in this report be adopted. 

- CARRIED UNANIMOUSLY 

PROPERTY MATTERS 

The Council considered this report of the Board of Adminis- 
tration, containing clauses 1 to 5, identified as follows: 

(1) Acquisition for West End Community Centre and 
Senior Citizens' Housing Project: 1643 Barclay Street 

(2) Acquisition for Britannia Community Services Centre: 
942 McLean Drive 

(3) Acquisition for Britannia Community Services Centre 
Site: 937 Woodland Drive 

(4) Acquisition for Britannia Community Services Centre 
Site: 1042 McLean Drive 

(5) Acquisition for Replotting: 8440 Beatrice Street 

MOVED by Aid. Linnell, 

THAT the recommendations of the Board of Administration, con- 
tained in these clauses be adopted. 

- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd ) 

DEPARTMENT GENERAL REPORT 
March 23, 1973 


BUILDING AND PLANNING MATTERS 

The Council took action on this report, containing clauses 
1 to 7 inclusive, as follows: 


MOVED by Aid. Linnell, 

THAT the recommendations of the Deputy Director of Planning 
and Civic Development contained in Clauses 1, 4 and 5 of this 
report, and identified as follows, be adopted: 

(1) Rezoning: N/S East Pender between Woodland 

and Commercial Drives, 1629 and 1637 East Pender 

(4) Rezoning: S/S Parker and N/S Napier between 
Clark and Odium Drives 

(5) Residential Facility: Downtown East Side 
Progress Report from Steering Committee 

- CARRIED UNANIMOUSLY 

Clause 2: Rezoning: E/S Hull Street between 

Stainsbury and B.C. Hydro Right-of-Way 

MOVED by Aid. Hardwick, 

THAT no action be taken on this whole matter pending the 
receipt by Council of a Report Reference from the Deputy Director 
of Planning and Civic Development on the Cedar Cottage area, 
following which this clause be further considered. 

- CARRIED UNANIMOUSLY 

Clause 3: Church Planning: Champlain Heights 

MOVED by Aid. Rankin, 

THAT the B.C. Muslim Association be given an opportunity to 
appear before Council in further explanation of their application, 
if the organization so wishes, and the clause be deferred in the 
meantime . 

- CARRIED UNANIMOUSLY 

Clause 6: Sale and Resale of Lots 25-29 Inclusive: 
N/S 700 Block Keefer Street 


MOVED by Aid. Rankin, 

THAT, before Council takes any action on this clause, the 
matter be referred to the Park Board. 

- CARRIED UNANIMOUSLY 

Clause 7: Rezoning: S/W corner School Avenue 
and Tyne Street 

MOVED by Aid. Hardwick, 

THAT the matter be deferred, including the delegation request , 
pending a report from the Deputy Director of Planning and Civic 
Development on the question of the City expropriation of the 
necessary additional adjacent land to give a full Senior 
Citizens' housing site in the area, when joined with the property 
involved in the Calling Foundation rezoning application. 


- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd) 
DEPARTMENT REPORT (cont'd) 
FINANCE MATTERS 

The Council noted a report from the Corporation Counsel on a 
resolution from the Police Commission with respect to the account 
of Mr. G.L. Murray, Q.C., for the defence of P.C. 255, R.G. Sutton. 
The Commission recommends payment of the $1,000 for professional 
services . 

MOVED by Aid. Rankin , 

THAT this matter be deferred pending advice from the City 
Prosecutor on the full details of this particular case. 

- CARRIED UNANIMOUSLY 


CIVIC RECOGNITION; MR. CHARLES BENTALL 

The Mayor presented to Mr. Charles Bentall a medallion and a 
copy of the page of record in the Civic Merit Book giving honour 
to Mr. Charles Bentall for his contribution to the life of the 
City of Vancouver. 

Following this ceremoney, at approximately 3:45 p.m., a 
reception was held and then the Council reconvened 'In Camera'. 
At approximately 4:20 p.m., the Council reconvened to continue 
with the regular business. 


BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont' d) 

C. Development Permit Application: 
1802 Bayswater Street 


The Deputy Director of Planning and Civic Development reported 
on Development Permit application No. 59346, 1802 Bayswater Street, 
pointing out the Design Panel consideration and recommendation of 
the Technical Planning Board. 

A letter was received from the Vancouver City Planning Depart- 
ment setting out its resolutions on the subject and which are 
quoted in the Director's report. It was noted the solicitor for 
the applicant has made a delegation request. 

Apart from the actual application, the Technical Planning 
Board recommended as follows: 

'that Council may wish the Director of Planning and 
Civic Development review, as workload permits, the 
policy of permitting Townhouses and Garden Apartments as 
conditional u^es in the RS-2 and RT-2 Residential 
District Zoning Schedules ' . 

MOVED by Aid. Hard wick, 

THAT the delegation request be granted, and the above noted 
recommendation of the Technical Planning Board, respecting review 
of policy permitting townhouses and Garden Apartments as con- 
ditional uses, be adopted. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Linnell, 

THAT the communication from the Vancouver City Planning 
Commission be received. 


- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION, DEPARTMENT OTHER REPORTS (cont'd ) 

D. Report of Standing Committee on Finance 
and Administration, March 15, 1973 

MOVED by Aid. Bowers, 

THAT this report on the subject of Labour Negotiations: 
Outside Workers' Union, be received for information. 

- CARRIED UNANIMOUSLY 

E. Report of Standing Committees on Finance and 
Administration and Social Services, March 15 . 

The Council considered this report containing Parts I and II, 
as follows: 

Part I - 1973 Estimates (Civic Grants) 

Part II - Policy re Processing Certain Civic Grants 

MOVED by Aid. Bowers, 

THAT Part I of this report be received and referred to the 
special evening meeting for the hearing of delegations (arranged 
for Tuesday, April 10, 1973); 

FURTHER THAT Part II be received for information. 

- CARRIED UNANIMOUSLY 

F. Report of Special Committee 
re Provincial Courts Building 

Alderman Rankin, on behalf of the Special Committee re 
Provincial Courts Building, submitted the following report under 
date of March 26, 1973: 

"Following a meeting on March 21, 1973, the Special Committee formed to 
review the allocation of space in the New Provincial Courts Building, 
submits the following Report; 

Item No. 1 

The Committee examined the additional space requirements of the 
Court Clerks' Office and directed the Architects to examine and report 
on the possible methods to provide the necessary space. 

The Architects reported back to the Committee that the best 
solution would be to provide additional space for the Court Clerks' 
Office on the Main Floor and allocating this to the 'Traffic" Section 
of the Court Clerks' Office and leave the present designated space on 
the second floor for the "Criminal" section. 

The Architects submitted two alternatives to achieve this 
arrangement which are shown on the appended plans to this Report and 
which are marked Plan "A" and Plan "B". 

Basically, Plan "A" shows the 'Traffic" Section located in the area 
previously designated as Staff Dining, Probation and Salvation Army 
Interview Rooms. The Public and Staff dining would be combined in the 
area previously designated as Public Dining. Alternatively, Plan "B" 
shows the "Traffic" Section located in the area previously designated 
as Legal Aid and Storage. 

The Architects recommended plan "A" and estimated the additional 
cost to carry out the changes would be approximately $55»000.00. He 
noted that alternative Plan "B" had an estimated cost of $^47,500.00, 
but pointed out that the space designated for clerical staff under this 
plan was less desirable than under plan "A" and that there would be 

cont 'd . , . . 
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BOARD OF ADMINISTRATION, DEPARTMENT St OTHER REPORTS (cont'd ) 

Report of Special Committee re 
Provincial Courts Building (cont'd) 

less ceiling height due to the fact that the heating and air-conditioning 
ducts for the whole building ran through the designated space in 
alternate "B". Further, under alternative "A", the patio space would 
be available for expansion and there would be windows and daylight in the 
designated clerical area, whereas under plan "B" there would be no 
natural daylight and no space for expansion. 

After discussions on the advantages and disadvantages of the 
alternates, the Committee recommended the adoption of Plan "A" subject 
to a review of the area designated as the Judges Dining Area becoming: 

( i ) total 1 y publ ic 

(ii) partly as a public area and partly with a smaller fixed 
space for the Judges' dining area 

(iii) an open area capable of being closed off by two sets of 

folding doors to enable a smaller or a larger private dining 
area to be available when required (estimated cost for 
dividers would be $2,000.00 per set - total $i|,000.00) 

A fourth alternative would be to include the area designated 
as Judges' dining area into the general clerical space for the 
Traffic Section of the Court Clerks' Department. 

Item No. 2 

The Committee was requested by the Union Representative to consider 
the provision of carpet for the offices provided for the Courts' 
clerical staff. Under the present contract specification, these 
offices would be tiled. 

Because of the general high noise level associated with this type 
of clerical space, it would be desirable to install carpet in such 
areas for its sound-absorption properties. This carpet would be a 
reasonably-priced synthetic carpet commonly used for such applications. 

This request for carpet should be extended to the clerical area 
for the Court Liason Staff. 

The extra cost to substitute carpet for file in both areas is 
estimated at approximately $10,000.00. 

The Assistant Director of Construction & Maintenance, reports that 
no savings can be anticipated in janitorial or floor maintenance costs 
because of the use of carpet, however a constant higher level of floor 
appearance will be possible. This factor combined with the 
sound-absorption properties and the general improvement imparted to 
the facility are the basis for his Recommendation for the use of carpet. 

Funds 

rhe Assistant Director, Construction & Maintenance, reports that 
at the present time it appears that there may be sufficient funds 
within the total amount provided for the project to cover the estimated 
costs of the recommended changes. Should additional funds be required, 
a further report will be submitted. 

It is RECOMMENDED THAT: 

1) Approval be given for changes to the plans of the provincial Courts 
Building for additional space for the Court Clerks' Office as shown 
in plan "A" at an estimated cost of approximately $55,000.00, and 
Council to indicate its preference as to the use of the space shown 
as Judges Dining Room. 

2) Approval be given for the substitution of carpet in lieu of tile in 
the Office Areas at an additional cost of approximately $10,000.00. 


cont 'd , 
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BOARD OF ADMINISTRATION, DEPARTMENT fc OTHER REPORTS (cont'd) 

Report of Special Committee re 
Provincial Courts Building (cont'd) 

MOVED by Aid. Rankin, 

THAT the foregoing recommendations in this report be adopted 

and , 

FURTHER THAT the area marked in yellow on Plan A attached to 
the report, and designated as Judges' Dining Area, be restricted 
for the judges' dining from 1:00 to 2:30 p.m., and thereafter 
be an open dining area. 

- CARRIED UNANIMOUSLY 

G. G.V.R.D. Matters 

The Mayor related to Council various matters scheduled to be 
on the Regional District agenda for its meeting on March 28, 1973, 
and gave an opportunity to members of Council to discuss these 
matters , 

H. Christ Church Cathedral Development: 
Evening of March 27, 1973 

The Mayor suggested a procedure in connection with hearing 
the Christ Church Cathedral presentation in respect of proposed 
development on the church site and presentations from other 
parties at the hearing to take place this evening at Eric Hamber 
School. After due consideration, it was, 

MOVED by Aid. Hardwick, 

THAT the initial presentation of Christ Church Cathedral 
group be limited to thirty minutes. 

- LOST 

(Aldermen Bowers, Harcourt, Marzari , Massey, Rankin, 
Volrich and the Mayor voted in the negative) 

MOVED by Aid. Rankin, 

THAT the procedure for hearing groups this evening be as 
follows : 

(a) Christ Church Cathedral Group be granted 40 minutes 

(b) The Mayor grant three parties opposing the church 
proposal a total time of 30 minutes 

(c) The balance of interested parties be kept with a 
strict 5 minute presentation per delegation and 
speak to Council in order of registration at the 
meeting . 

- CARRIED 

(Alderman Volrich voted in the negative) 

I. West End Local Area Planning Program 

(West End Bulletin Board Information Centre 
and West End Planning Office) 


The Council, on March 20, 1973, passed the following motion: 

"the Supervisor of Property & Insurance be authorized to 
negotiate with the owner of 836 Denman Street or any other 
property which may become available within one week and 
which may prove more suitable to the satisfaction of the 
Board of Administration (provided the cost is no greater 
than that for 836 Denman Street) for a lease for a period 
not exceeding 21 | months, terminating December 31, 1973, 
and that the agreement be to the satisfaction of 
Corporation Counsel". 

cont 'd . , , 
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BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd) 

West End Local Area Planning Program 
continued : 


The Director of Social Planning advised Council this day that 
property, apart from the Denman Street site, has become available 
at 1725 Davie Street and would accommodate both the West End 
Bulletin Board Information Centre and the West End Planning Office, 
approximately 1,750 sq. ft. being involved, and that the two 
services would complement each other. 

To finance accommodation of the West End Bulletin Board 
Information Centre at this site, the United Community Services 
has agreed to advance additional funds totalling $3,500. In 
respect of 1974 it will be a matter of Council's consideration 
as to the grant that will be determined to maintain this Information 
Service in this location for that year. 

The Director of Social Planning recommends: 

"THAT Council authorize the Supervisor of Properties and 
Insurance to negotiate with the owner of 1725 Davie Street 
for the 1750 sq. ft. (600 sq. ft. to be sub-leased to the 
West End Bulletin Board Information Centre) for a period 
not exceeding 21 J months, terminating December 31, 1974 
and that the agreement be to the satisfaction of Corporation 
Counsel" . 

MOVED by Aid. Massey, 

(a) the Supervisor of Properties and Insurance be authorized 

to negotiate with the owner of 1725 Davie Street for the 1750 sq.ft. 
required (600 sq.ft. to be sub-leased to the West End Bulletin 
Board Information Centre) , it being understood that the cost to 
the City will be less than for the premises at 836 Denman Street. 
The lease to be for a period not exceeding 21 J months, terminating 
December 31, 1974 and that the agreement be to the satisfaction 
of Corporation Counsel; 

(b) the amount of $3,500 received from the United Community 
Services to assist in the provision of this accommodation for the 
Information Centre be accepted; 

(c) the matter of financing the Information Centre accommo- 
dation at this location for the year 1974 be a matter of Council 
consideration and determination in that year. 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Linnell, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Linnell, 
SECONDED by Aid. Hardwick, 

THAT the report of the Committee of the Whole be adopted. 


- CARRIED UNANIMOUSLY 


Regular Council, March 27, 1973 

BY-LAWS 

1. BY-LAW TO AMEND BY-LAW No. 4444 BEING A BY-LAW 

TO PROVIDE FOR THE ANNUAL INDEMNITY OF THE MAYOR 
AND THE ALLOWANCE PAYABLE TO THE DEPUTY MAYOR 
WHILE HOLDING OFFICE 


MOVED by Aid. Bowers, 
SECONDED by Aid. Linnell, 

THAT leave be given to introduce a By-law to amend By-law 
No. 4444 being a by-law to provide for the annual indemnity of 
the Mayor and the allowance payable to the Deputy Mayor while 
holding office, and the By-law be read a first time. 

- CARRIED 

MOVED by Alderman Bowers , 
SECONDED by Alderman Linnell, 

THAT the By-law be read a second time. 

- CARRIED. 

MOVED by Alderman Bowers, 
SECONDED by Alderman Linnell, 

THAT Council do resolve itself into Committee of the Whole 
to consider and report on the By-law, Mayor Phillips in the Chair. 
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- CARRIED-.- 


MOVED by Alderman Bowers, 

THAT the Committee of the Whole rise and report. 


- CARRIED. 


The Committee then rose and reported the By-law complete. 

MOVED by Alderman Bowers, 
SECONDED by Alderman Linnell, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED. 

MOVED by Alderman Bowers, 
SECONDED by Alderman Linnell, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED. 

(The By-law received three readings.) 

( Aldermen Hardwick and Rankin voted against the By-law) 

2. BY-LAW TO AMEND BY-LAW No, 4445 BEING A BY-LAW 
TO FIX THE AMOUNT TO BE PAID ANNUALLY TO THE 
ALDERMEN OF THE CITY 


MOVED by Aid. Bowers, 
SECONDED by Aid. Linnell, 

THAT leave be given to introduce a by-law to amend By-law 
No. 4445 being a by-law to fix the amount to be paid annually 
to the Aldermen of the City, and the By-law be read a first 
time . 

- CARRIED 


cent 'd . 
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BY-LAWS (cont'd ) 

By-law to amend By-law No, 4445 
continued : 


MOVED by Alderman Bowers, 
SECONDED by Alderman Linnell, 

. THAT the By-law be read a second time. 

- CARRIED. 

MOVED by Alderman Bowers, 
SECONDED by Alderman Linnell, 

THAT Council do resolve itself into Committee' of the Whole 
to consider and report on the By-law, Mayor Phillips in the Chair, 


- CARRIED. 

MOVED by Alderman Bowers, 

THAT the Committee of the Whole rise and report. 

- CARRIED. 

The Committee then rose and reported the By-law complete. 

MOVED by Alderman Bowers, 
SECONDED by Alderman Linnell, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED. 

MOVED by Alderman Bowers, 
SECONDED by Alderman Linnell, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED. 

(The By-law received three readings.) 

(Aldermen Hardwick and Rankin voted against the By-law) 

MOTIONS 

1, Allocation of Land for Highway Purposes 
5359 and 5337 Knight Street 

MOVED by Aid, Rankin, 
SECONDED by Aid, Volrich, 

THAT WHEREAS the registered owners have conveyed to the City 
of Vancouver, for highway purposes, the following described lands: 

1, The East 7 feet of Lot 11, District Lot 711, Group 1, 
New Westminster District, Plan 1383 

2, The East 7 feet of Lot 14, Block 3, District Lot 711, 
Group 1, New Westminster District, Plan 1383, 
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cont 'd , 
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MOTIONS (cont'd ) 

Allocation of Land for 
Highway Purposes (cont'd ) 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for highway purposes; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
highway purposes, and declared to form and constitute portions 
of highway. 

- CARRIED UNANIMOUSLY 

2. Closing and Stopping up Portion of 

Harrison Drive east of Victoria Drive 

MOVED by Aid. Rankin, 
SECONDED by Aid. Volrich, 
THAT WHEREAS 

1. The City of Vancouver is the owner of all the streets and 
lanes lying within the limits of the City of Vancouver; 

2. Portion of Harrison Drive east of Victoria Drive is surplus 
to the Citys ' highway requirements; 

3. The German Canadian Benevolent Society of British Columbia 
owns the abutting lands and wishes to consolidate the site in 
order to develop a Senior Citizens Housing Project; 


THEREFORE BE IT RESOLVED that all that portion of Harrison 
Drive adjacent to Lots 1 to 5, Block 23, District Lot 328, 
Fraserview, Plan 8574, shown outlined red on plan sworn to 
by A.C. Loach, B.C.L.S., on the 1st day of March, 1973, a 
print of which is hereunto annexed, be closed, stopped up 
and conveyed to the owner of the abutting lands. 

AND BE IT FURTHER RESOLVED that the said closed road and the 
abutting Societies lands be subdivided to form one parcel. 

- CARRIED UNANIMOUSLY 

3. Closing and Stopping up Bruce Street 
between 43rd Avenue and the lane South 
of 41st Avenue 


MOVED by Aid. Rankin, 
SECONDED by Aid. Volrich, 
THAT WHEREAS 

1. The City of Vancouver is the owner of all the streets 
and lanes lying within the limits of the City of Vancouver; 

2. The City is conveying a site which includes Bruce Street 
between 43rd Avenue and the lane south of 41st Avenue, for 

a Senior Citizens' Development by the Mennonite Senior Citizens' 
Society ; 

THEREFORE BE IT RESOLVED that all that portion of road dedicated 
by the deposit of Plan 3619, lying between a line joining the 
north easterly corner of Lot 9, Block 1, District Lot 717, Plan 
3619; to the north westerly corner of Lot 42, Block 2, said 
District Lot 717 and a line joining the south easterly corner 
of Lot 25, said Block 1, to the south westerly corner of Lot 26, 
said Block 2, the same as shown outlined red on plan prepared 
by A. Burhoc, B.C.L.S., dated October 17, 1972, and marginally 
numbered LE 3811, a print of which is hereunto annexed; be 
closed, stopped up and title taken thereto; and 

cont 'd . . 
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MOTIONS (cont'd) 

Closing and Stopping up Bruce Street 
continued : 


BE IT FURTHER RESOLVED that the said closed road be subdivided 
with the abutting lands and the newly created parcel conveyed 
to the said Society. 

- CARRIED UNANIMOUSLY 

4. Local Improvement 

Curbs and Gutters: Flankage Relief 
(Lot 4 of 35, Block B, District Lots 
319, 324 and part of 323) 

MOVED by Aid. Rankin, 
SECONDED by Aid. Volrich, 

THAT WHEREAS a sufficiently signed petition was filed with 
the City Clerk praying that Council construct pavement and curbs 
on Osier Street from 70th Avenue to the lane north on both sides 
and Portland cement concrete curbs and gutters on both sides of 
Osier Street from the lane north of 70th Avenue to 67th Avenue 
(hereinafter called "the said project") as a local improvement, 
to be paid in part by special assessment upon the real property 
to be benefited thereby; 


AND WHEREAS Council sat as a Court of Revision on 
March 12, 1970, to hear complaints against the proposed assess- 
ments and immediately following the hearing. Council deemed that 
the said project would specially benefit the real property front- 
ing and abutting the said project and undertook the same; 


AND WHEREAS on October 5, 1971, Council passed a 
resolution which adopted the following recommendations of the 
Board of Administration of October 1, 1971:- 

"a) That Council adopt a policy of giving relief on 
local improvement charges to homes on flanking 
higher-zoned lots : 

i) so that they pay a rate according to their 
zoning but with a residential level of 
flankage relief; 

ii) that the relief be limited to owner-occupied 

single family dwellings, the ownership of which 
precedes the assessment of the local improvement 
charge ; 

iii) that the relief apply to local improvements for 
pavement and curbs and for sidewalks. 

b) That the Assessment Commissioner be instructed to 

bring forward each year a list of the properties and a 
formal resolution giving the relief to those properties 
still eligible." 


AND WHEREAS Lot 4 of 35, Block B, District Lots 319, 324 
and part of 323, Group One, New Westminster District (hereinafter 
called "the said lot") flanks the said project; 


AND WHERI'lAS the said lot is; zoned RM-3 (Multiple Dwelling 
District) under the Zoning and Dovolopmont By-law and has constructed 
thnreon a single family dwelling; 


cont 'd , . . . 
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MOTIONS (cont'd) 

Curbs and Gutters: Flankage Relief 
(continued) 


AND WHEREAS since the said lot flanks the said project, 
it is specially assessed at the rate established in the Local 
Improvement Procedure By-law for property zoned RM-3 (Multiple 
Dwelling District) calculated on seventy-five percent (75%) of 
its flankage rather than twenty-five percent (25%) thereof had 
the said lot been zoned for residential use; 


AND WHEREAS the special annual assessment to be imposed 
on the said lot is $148.45 for a period of fifteen years; 

■> 

AND WHEREAS the special annual assessment that would be 
imposed on the said lot if it were specially assessed on twenty- 
five percent (25%) of its flankage at the rate established in the 
Local Improvement Procedure By-law for property zoned RM-3 
(Multiple Dwelling District) is $49.48 for a period of fifteen 
years ; 

AND WHEREAS the Assessment Commissioner is satisfied 
that the said lot is eligible under the provisions of the said 
resolution of Council of October 5, 1971, for the relief here- 
inafter granted; 

BE IT THEREFORE RESOLVED that for the foregoing reasons 
Council, by not less than two-thirds of all of its members, 
hereby deems and declares that the said lot would be especially 
inequitably and unjustly affected by a special assessment of 
$148.45 for the said project and that such assessment be reduced 
to $49.48 for the year 1973 only, and the Collector of Taxes is 
hereby directed to enter on the tax roll against the said lot the 
amount of the reduced special assessment for the said year. The 
difference in the said amounts shall be provided out of the 
general funds of the City. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 

5. Local Improvement 

Street Lighting: Relief to certain properties 
b/s S.E. Marine from Elliott to Hartley Street 

MOVED by Aid. Rankin, 
SECONDED by Aid. Volrich, 

THAT WHEREAS the construction of street lighting on both 
sides of South East Marine Drive from Elliott Street to Hartley 
Street (hereinafter called "the said project") was recommended 
by the Board of Administration on August 16, 1968, and approved 
by Council on August 20, 1968; 

AND WHEREAS the said project was advanced as a local 
improvement on the initiative principle to a Court of Revision 
on October 3, 1968, and was defeated; 

AND WHEREAS on March 18, 1969, Council, by resolution 
passed by two-thirds of all its members, declared that it was 
necessary in the public interest to construct street lighting on 
the said portion of South East Marine Drive and undertook the 
same, subject to relief being given under Section 67 of the Local 
Improvement Procedure By-law to the privately owned real property 
zoned Comprehensive Development (CD-I) under the Zoning and 
Development By-law abutting the said project which is vacant or 
used for residential purposes, until an industrial development 
is approved or such real property is acquired by the City; 


cont 'd . . , . 
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MOTIONS (cont'd) 

Street Lighting: Relief to 
Certain Properties (cont 'd) 

AND WHEREAS it has been determined that the following 
real property is entitled to such relief and the special annual 
assessments for the said project to be imposed on such real 
property for a period of ten years if it is used for industrial 
purposes are the amounts set forth opposite the same:- 


Annual Special 
Assessments for 
Industrial 

Description of Real Property Purposes 


Lot 

Sub. 

Blk. 

D.L. 



A 

1 

65 N.Pt. 

258 & 

329 

$109.90 

Bal. 1 


65 N.Pt. 

258 & 

329 

46.97 



66 W.1/2 N. 






of R of W 

258 & 

329 

83.43 

A. 


69 

258 & 

329 

52.21 



69 Ex. W. 1 





Acre & Ex. R 
of W & Ptn. 
lying S. 

thereof 258 & 329 63.06 


AND WHEREAS it is deemed advisable that a resolution be 
passed annually by the Council giving the relief hereinafter 
granted to such of the said real property as qualifies therefor. 


BE IT THEREFORE RESOLVED that for the foregoing reasons 
the Council, by not less than two-thirds of all of its members, 
hereby deems and declares that the said real property would be 
unjustly affected by the imposition of a special annual assess- 
ment for the said project as if it were used for industrial pur- 
poses and that the special annual assessment for the said project 
be imposed on the said real property for the year 1973 as if it 
were used for residential purposes, that is to say:- 


Annual Special 
> Assessments for 

Residential 

Description of Real Property Purposes 
Lot Sub. Blk. D.L. 

A 1 65 N.Pt. 258 & 329 $ 51.29 

Bal. 1-65 N.Pt. 258 & 329 21.92 

- 66 W.1/2 N. 

of R of W 258 & 329 38.93 

A - 69 258 & 329 24.37 

- 69 Ex. W. 1 

Acre & Ex. R 
of W & Ptn. 
lying S. 

thereof 258 & 329 29.43 
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MOTIONS (cont'd ) 

Street Lighting: Relief to 
Certain Properties (cont 'd) 
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The Collector of Taxes is hereby directed to enter in 
the tax roll against the said real property the amount of the 
reduced special assessment for the year 1973 only. The difference 
in the special annual assessment that would have been imposed on 
the said real property if it was used for industrial purposes and 
the special annual assessment to be imposed pursuant to this 
resolution shall be provided out of the general funds of the City. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
6. Local Improvement MAJORITY 
Street Lighting: Relief to Certain Properties 
b/s S.E, Marine Drive from Duff Street to 
Elliott Street 


MOVED by Aid. Rankin, 
SECONDED by Aid, Volrich, 

THAT WHEREAS the construction of street lighting on both 
sides of South East Marine Drive from Duff Street to Elliott 
Street (hereinafter called "the said project") was recommended by 
the Board of Administration on July 22, 1966, and approved by 
Council on July 28, 1966; 

AND WHEREAS the said project was advanced as a local 
improvement on the initiative principle to a Court of Revision on 
September 12, 1966; 

AND WHEREAS on September 12, 1966, Council deemed that 
the said project would specially benefit the real property abut- 
ting the said project and undertook the said project; 

AND WHEREAS on February 27, 1970, it was recommended by 
the Board of Administration that relief be given under Section 67 
of the Local Improvement Procedure By-law to the real property 
zoned Comprehensive Development (CD-I) under the Zoning and 
Development By-law abutting the said project which is vacant or 
being used for residential purposes until either an industrial 
development or such real property is acquired by the City, such 
recommendation having been approved by Council on March 3, 1970; 

AND WHEREAS it has been determined that the following 
real property is entitled to such relief and the special annual 
assessments for the said project to be imposed on such real 
property for a period of ten years if it is used for industrial 
purposes are the amounts set forth opposite the same:- 


Annual Special 
Assessments for 

Description of Real Property Industrial Purposes 


Lot 

Sub. 

Blk. 

D.L. 



2 


38 

258 & 

329 

$ 18.42 

4 


38 

258 & 

329 

18.41 

1 


39-41 

258 & 

329 

18.42 

2 


39-41 

258 & 

329 

18.42 

3 


39-41 

258 & 

329 

18.42 

4 


39-41 

258 & 

329 

18.41 

7 Amd . 


42-44 

258 & 

329 

56.96 

1 

1 

70 

258 & 

329 

32.35 


cont 'd , 
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MOTIONS (cont'd), 

Street Lighting: Relief to 
Certain Properties (cont 'd ) 


AND WHEREAS it is deemed advisable that a resolution be 
passed annually by the Council giving the relief hereinafter 
granted to such of the said real property as qualifies therefor. 

BE IT THEREFORE RESOLVED that for the foregoing reasons 
the Council, by not less than two-thirds of all of its members, 
hereby deems and declares that the said real property would be 
unjustly affected by the imposition of a special annual assess- 
ment for the said project as if it were used for industrial pur- 
poses and that the special annual assessment for the said project 
be imposed on the said real property for the year 197 3 as if it 
were used for residential purposes, that is to say:- 

Annual Special 
Assessments for 


Description 

of Real 

Property 



Residential 

Lot 

Sub. 

Blk. 

D.L. 



2 


38 

258 & 

329 

$ 7.75 

4 


38 

258 & 

329 

7.75 

1 


39-41 

258 & 

329 

7.75 

2 


39-41 

258 & 

329 

7.75 

3 


39-41 

258 & 

329 

7.75 

4 


39-41 

258 & 

329 

7.75 

7 Amd. 


42-44 

258 & 

329 

23.98 

1 

1 

70 

258 & 

329 

13.62 


The Collector of Taxes is hereby directed to enter in 
the tax roll against the said real property the amount of the 
reduced special assessment for the year 1973 only. The difference 
in the special annual assessment that would have been imposed on 
the said real property if it was used for industrial purposes and 
the special annual assessment to be imposed pursuant to this 
resolution shall be provided out of the general funds of the City. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 

7 , Local Improvement 

Curbs and Gutters: Flankage Relief 
(Lot D of 1 to 4, Block 11, D.L. 264A ) 

MOVED by Aid. Rankin, 
SECONDED by Aid. Volrich, 

THAT WHEREAS a sufficiently signed petition was filed with 
the City Clerk praying that Council construct pavement and 
curbs on Adanac Street from Victoria Drive to the lane east on 
the north side and from Victoria Drive to a point 99.05 feet 
east on the south side and portland cement 'concrete curbs and 
gutters on Adanac Street from the lane east of Victoria Drive 
to Semlin Drive on the north side and from a point 99.05 feet 
east of Victoria Drive to Semlin Drive on the south side (here- 
inafter called "the said project") as a local improvement, to 
be paid for in part by special assessment upon the real property 
to be benefited thereby; 


AND WHEREAS Council sat as a Court of Revision on June 
12, 1969, to hear complaints against the proposed assessments 
and immediately following the hearing. Council deemed that the 
said project would specially benefit the real property fronting 
and abutting the said project and undertook the same; 


cont 'd . 
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MOTIONS (cont'd) 

Curbs and Gutters: Flankage Relief 
(cont 'd) 


AND WHEREAS following the completion of the said pro- 
ject, Council passed By-law No. 4556 on May 11, 1971, for the 
purpose of borrowing the sum of $1,463,871.44 to defray that 
part of the cost of certain local improvements including the 
said project payable by special assessments; 


AND WHEREAS on October 5, 1971, Council passed a 
resolution which adopted the following recommendations of the 
Board of Administration of October 1, 1971:- 

"a) That Council adopt a policy of giving relief on 
local improvement charges to homes on flanking 
higher- zoned lots: 

i) so that they pay a rate according to their 
zoning but with a residential level of 
flankage relief; 

ii) that the relief be limited to owner-occupied 
single family dwellings, the ownership of 
which precedes the assessment of the local 
improvement charge ; 

iii) that the relief apply to local improvements 
for pavement and curbs and for sidewalks. 

b) That the Assessment Commissioner be instructed to 

bring forward each year a list of the properties and 
a formal resolution giving the relief to those 
properties still eligible." 


AND WHEREAS Lot D of 1 to 4 , Block 11, District Lot 
264A, Group One, New Westminster District (hereinafter called 
"the said lot") flanks the said project; 


AND WHEREAS the said lot is zoned RM-3 (Multiple 
Dwelling District) under the Zoning and Development By-law and 
has constructed thereon a single family dwelling; 


AND WHEREAS since the said lot fianks the said project, 
it is specially assessed at the rate established in the Local 
Improvement Procedure By-law for property zoned RM-3 (Multiple 
Dwelling District) calculated on seventy-five percent (75%) of 
its flankage rather than twenty-five percent (25%) thereof had 
the said lot been zoned for residential use; 


AND WHEREAS the special annual assessment presently 
being imposed on the said lot is $132.90 for a period of fifteen 
years ; 


AND WHEREAS the special annual assessment that would 
be imposed on the said lot if it were specially assessed on 
twenty-five percent (25%) of its flankage at the rate established 
in the Local Improvement Procedure By-law for property zoned RM-3 
(Multiple Dwelling District) is $44.30 for a period of fifteen 
years ; 


cont 'd . 
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MOTIONS (cont'd ) 

Curbs and Gutters: Flankage Relief 
(cont'd) 


AND WHEREAS the Assessment Conunissioner is satisfied 
that the said lot is eligible under the provisions of the said 
resolution of Council of October 5, 1971, for the relief here- 
inafter granted; 


BE IT THEREFORE RESOLVED that for the foregoing reasons 
Council, by not less than two-thirds of all of its members, 
hereby deems and declares that the said lot would be especially 
inequitably and unjustly affected by a special assessment of 
$132.90 for the said project and that such assessment be reduced 
to $44.30 for the year 1973 only, and the Collector of Taxes is 
hereby directed to enter on the tax roll against the said lot 
the amount of the reduced special assessment for the said year. 
The difference in the said amounts shall be provided out of the 
general funds of the City. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 

8 . Bill 42; Land Commission Act 

At the last meeting of Council, Notice was called on the 
following motion by Alderman Volrich: 

"THAT the City of Vancouver, through the Director of Planning 
and Civic Development, prepare and present a brief to the 
Provincial Government on the proposed legislation known as Bill 42 
the Provincial Land Commission Act - as it may affect the City of 
Vancouver and urban policies in the Province of British Columbia, 
such brief to be approved by Council before presentation, and the 
brief to be also distributed to all members of the Legislature 
representing Vancouver constituencies. " 

Alderman Volrich requested permission to WITHDRAW this 
motion since action was being taken through the U.B.C.M., and 
the Council agreed to the withdrawal accordingly. 

9. U.B.C.M. Brief: 

Bill 42, Land Commission Act 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT the Vancouver City Council express its approval of 
the brief of the Union of British Columbia Municipalities 
Executive, as prepared on Bill 42 (Land Commission Act) and 
presented to members of the Government Caucus. 

(Notice) 

Notice was called and recognized by the Chair. 


ENQUIRIES AND OTHER MATTERS 

Alderman Linnell - referred to the C.B.C. headquarters 

C.B.C. Development and development and enquired if the 

Overpass Georgia Street overpass is to be 

built at the same time as the Head- 
quarters . 

The Mayor advised provision for the 
overpass has been made in the develop- 
ment but the overpass will not be 
built at the same time as the 
Headquarters . 
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ENQUIRIES AND OTHER MATTERS (cont 'd) 


Alderman Hardwick - 
Woodwards Oakridge: 
Expanded Development 


enquired as to the best means of con- 
veying to the principals of the Wood- 
wards Oakridge development in respect 
of its latest development proposals, 
the views of Council by way of improve- 
ments . 


The Mayor suggested Alderman Hardwick 
call a meeting of the Civic Development 
Committee, expanded to include all 
members of Council and an informal 
discussion be held with the principals. 
Further, representatives of the School' 
and Park Boards be included. 


Mayor Phillips - 
Non-voting Park Board 
Member: G.V.R.D. Park 
Committee 


advised Alderman Gibson proposed the 
Park Board non-voting member on the 
G.V.R.D. Park Committee be granted 
voting powers and the City Council 
member be made non- voting. 


Since there were different views on the 
proposal, the Mayor directed the matter 
be withheld pending Alderman Gibson's 
return . 


Alderman Massey - requested action be taken to stop the 

Fence Around VanDusen fence being built around the VanDusen 

Gardens: near 33rd Ave., Gardens in the vicinity of 33rd Avenue 

and Oak Street and Oak Street and, therefore, it was. 


MOVED by Aid. Massey, 
SECONDED by Aid. Linnell, 

THAT the Park Board be requested to stop erecting a fence 
around the VanDusen Gardens on Oak Street, near 33rd Avenue, 
and give Council a full report on the status of the matter, 
particularly on the matter of an open fence. 


- CARRIED UNANIMOUSLY 


Aldennan Harcourt - requested a report on the Quebec/ 

Quebec/Columbia Corridor Columbia Corridor and particularly 

where there are any plans to place a 
railroad line along this corridor to 
the Johnston Terminals. 


The Mayor directed accordingly. 


Alderman Hardwick - conveyed the request of the Park Board 

Voting Park Board Member that the Park Board representative on 
on False Creek Committee the False Creek Committee be given full 

voting rights and therefore, it was. 


MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT the representative of the Park Board to the False Creek 
Committee be granted full voting rights as a member. 

- CARRIED UNANIMOUSLY 


The Council recessed at approximately 5:30 p.m. to reconvene in 
the Eric Hamber School at 7:30 p.m., to hear delegations on the 
matter of Christ Church Cathedral development. 
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The Council reconvened at 7:30 p.m., in the Auditorium of 
the Eric Hamber Secondary School, 5025 JVillow Street, for the 
purpose of hearing representatives of Christ Church Cathedral 
explain the proposed redevelopment of the church site at Burrard 
and Georgia Streets and to hear representations from various 
groups and citizens who wish to support or oppose the 
redevelopment , 

Mayor Phillips was in the Chair and the following members 
present : 

PRESENT ; Mayor Phillips 

Aldermen Bowers, Harcourt, Hardwick, 

Linnell, Marzari , Massey, Rankin 
and Volrich 

Christ Church Cathedral Development 

Earlier this day the Council passed a motion to allow the 
representatives of Christ Church Cathedral a period of 40 minutes 
and the principal opponents, 30 minutes, to be followed by others 
within a limitation of 5 minutes each. The Mayor explained to the 
assembly the procedure which had been determined for this meeting 
and called upon the following in order to present to Council the 
proposed development of the Christ Church Cathedral: 


Right Reverend David Sommerville, Bishop of the Diocese 

Mr, Richard Smyth, People's Warden, Christ Church Cathedral 

Mr, John Bow, President of H,A. Roberts Ltd, and 
Cathedral Agent 

Mr, Jack Oliver, Chairman of C,J, Oliver Industries Ltd, 

The Very Reverend Herbert O'Driscoll, Dean of Christ 
Church Cathedral 

Mr, Arthur Erickson, Architect 

During the presentation of Mr, Arthur Erickson, slides were shown 
of photographs of the model of the proposed office tower /Cathedral 
building. Briefs covering all speakers, except Mr, Erickson, were 
filed. 

The Mayor then called upon the following: 

Concerned Congregation of Christ Church Cathedral 

(Dr, H,V, Warren) - brief filed 
Mr, G.E, Baynes - brief filed 
Save Christ Church Cathedral Committee 

(Mr, H,C, Fuller) - brief filed 
Mrs, Grace McCarthy 
Dr, Basil Plumb - brief filed 
Professor H, Kalman - brief filed 


The Mayor then called upon the following groups and 
individuals : 

Parish of Fraser Cheam 

Citizens' Council on Civic Development - Mr. Strong 
Mr, F,W. Robinson 

Pastoral Institute of B,C, - Mr, Barry Cook 

Board of Parks and Recreation - Commissioner G, Puil 

Professor A, Rogatnik 

cont 'd , . , , 
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Christ Church Cathedral Development 


Miss Isobel M. Duncan 
Mrs, James McColl 
Mr, Warnett Kennedy 

Metro Council of the United Church - Rev, G, Laird 
Mrs . Jean Braybrook 
Mr, F, C. Leighton 

First United Church - Rev, R.A, Burrows 
Mr, Stanley Burke 
Mrs, Pamela Maclean 
Mrs, Mary Kelly 
Mr, Robert Spankie 

Mr, J,M.P. Molyneux (brief read on his behalf) 

St, Richards Church - Rev, Ronald Wickens 

Community Arts Council - Mrs, Janet Bingham 

Vancouver Historical Society - R, Watt 

Canon Stanley Higgs 

Miss C, M, Herman 

Mrs, I, A, Kimmitt 

Mr, Malcolm Wright 

Miss Rayleen Nash 

Mr, Tom Whittey 

Mr, R,G, Harding 

Mrs, M, Pigott 

Rev. R, Pynn 

Mrs, Joan Smart 

Mr, Graham Crockart 

Anglican United Campus Ministry -Rev, Peter Fibley 


During these representations, the Council observed a 
recess from 9:15 to 9:30 p,m. 

At the conclusion of the hearing of submissions as above, 
the Mayor once again advised the meeting that it was not the 
intent of Council to make a decision this evening, 

MOVED by Aid, Hardwick, 
SECONDED by Aid, Linnell, 

THAT the representations submitted this evening be received 
and the subject matter brought before the next meeting of 
Council for consideration. 


The Council adjourned at approximately 12:20 a,m. 


The foregoing are Minutes of the Regular Council meeting 
of March 27, 1973, adopted on April 3, 1973, 


- CARRIED UNANIMOUSLY 



MAYOR 


609 

BOARD OF ADMINISTRATION (WORKS) 1 

March 23, 1973 

The following is a report of the Board of Administration :- 

WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 

RECOMMENDATIONS ; 

1. Flat Rates for Property Ovmers' Share of Completed Local 
Improvement Projects 

"Clause 51B of the Local Improvement Procedure By-Law provides 
that, by resolution. Council may establish a flat rate per foot frontage 
with respect to any two or more projects of a like nature, based on the 
average cost per foot frontage of such projects as estimated by Council. 

The flat rates shown in the following table are derived from 
the actual cost of the work, together with an allowance for interest over 
the period of construction and other general charges. These rates for 
the property owners' share of the projects, which were completed during 
1972, have been developed in accordance with the provisions of the Van- 
couver Charter and the Local Improvement Procedure By-Law. 

Flat Rates for Property Owners' Share of Local Improvements Completed in 1972 

P.O. CONCRETE SIDEWALKS 5' WIDE 

Flat Rates per foot to be applied 
Projects as identified on the to the Assessable Property in the 
Assessment Commissioner's Schedules Projects 

Court of Schedule Item 

Revision Number Number 

May 18/71 UOU 2 $5.80 

July 29/71 407 9 $5-80 

No v. 4/71 408 96,97,98,101,102, 

103,104,105,106, 
108,110,111,113, 

114,115,117 $5.80 

Nov. 4/71 409 51,52,53 $5.80 

Nov. 30/71 410 4 $5.80 

May 11/72 414 77 to 90 $5.80 

RECOMMENDED that the table of flat rates shown above be approved." 
Your Board RECOMMENDS that the foregoing be approved. 


2. Petition by Residents of Block 34, D.L. 301, for a 
City-Owned Lot to be Dedicated for Lane Purposes 

The following petition has been received by Mayor Phillips and 

Council: 

"We, the undersigned residents of this block do not 
have any vehicular access to our property throughout most of 
the day. Heavy parking from the commercial businesses on 
Kingsway occupy the curb during the day and early evening. 
Most of the lots are too narrow to develop off-street access 
and the block has no lane for rear access. As a result, 
residents are forced to park at least a block away. 


.Cont 'd 
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Clause No. 2 (cont'd) 

We would like to request that the City dedicate 
for lane usage the 20 foot wide City-owned lot, 
E 3^ of A, as outlined on the accompanying plan." 

This petition was signed by 7 out of the 9 property owners who 
abut the City-owned parcel. 

The City Engineer reports as follows: 

"Block 34, D.L. 301, is bounded by Glen Drive, 21st Ave., Inver- 
ness St. and 22nd Ave. 

The lots in the north half are separated from the lots in the 
south half of this block by a 20' wide strip of land extending from Glen Drive 
on the west to Inverness St. on the east. 

This 20' wide strip is divided into two equal length parcels. 
The westerly parcel described as the W % A, is privately owned and has a 
house situated on it. The easterly parcel described as E A is City-owned 
and is vacant. A fence separates these 2 parcels. 

The Inverness St. end of the City-owned parcel is also fenced. 
The abutting property owners use this area (between the 2 fences) for various 
garden purposes. 

Site checks at various times on different days over a 21-day 
period did not reveal any acute shortage of curb parking spaces on the streets 
abutting Block 34. These checks also show that 4 of the 7 signatories to the 
petition have vehicular access to their property from the fronting street and 
are presently parking vehicles on their property. Mr. Lunow, Mr. Kazulin and 
Mr. Chan Lira King are the three signatories who do not have vehicular access 
to their property. 

A change of management of an adjacent automobile dealership 
appears to have resolved any parking problem that may have existed previously. 

The City-owned lot drains to the west and if a lane is installed 
the surface drainage water would have to be piped to the existing storm sewer 
on 21st Ave. This would entail negotiating for an easement through private 
property. 

The estimated cost of land acquisition for street purposes and 
the necessary work of installing a dead-end lane for half the length of this 
block, including the surface drainage facilities is $16,000 or $80 per 
linear foot. 

I recommend that because 

(a) the parking problem referred to in the petition 
appears to have been resolved, 

(b) the majority of the property owners abutting the 
requested lane do have vehicular access to their 
property 

(c) of the extremely high cost of installing a dead- 
end lane for a half block length 

this project be not proceeded with at this time." 

Your Board RECOMMENDS the foregoing recommendation of 
the City Engineer be adopted. 


(Plan submitted by petitioners is circulated for Council's information) 
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SOCIAL SERVICE AND HEALTH MATTERS 


RECOMMENDATION 


1 . Recreation Program for Downtown 
East Side Residents 


On December 7, 1971, Council requested that a cormnittee of staff, chaired by the 
Medical Health Officer, report to them on Skid Road housing. In the report sub- 
mitted to Council on August 15, 1972, a recoirmendation "That the Board of Parks 
and Public Recreation prepare a more detailed proposal for a Skid Road recreation 
program for consideration by Council" was adopted. 

The Medical Health Officer reports as follows: 

"There have been further intensive meetings between the members of the 
Committee and the staff of the Board of Parks & Public Recreation in order 
to prepare this more detailed report for a recreation program in the Downtown 
east side ai^'ea.The Committee recognizes that there are 5,000 people living 
east of Camuie not now covered by the recreational program offered in the 
Strathcona area. 

There have been two meetings held in this area to discuss recreational programs. 
One meeting of November 20, 1972, of community workers endorsed the concept of 
a program in the area and a meeting of residents on November 21st also expressed 
support. The following recommendations reflect in part the ideas that came 
from the workers and residents of the area, the staff of the Board of Parks 
and Public Recreation, and the Committee of City staff. These recommendations 
are as follows: 

a. That a Recreation Director be appointed to develop a pilot program 
for the Downtown east side area for a period of April 1, 1973 to 
March 31, 1974; 

b. That the Recreation Director be administratively responsible to the 
Recreation Director of the Strathcona program, but would develop this 
program in consultation with a recreation committee of agency repre- 
sentatives and citizens of the Downtown east side; 

c- That the budget for this program be flexible during this experimental 
year and would consist of: 


Staff 


Program Aid . 


$19,095 


$ 4,400 


One full-time Community Centre 
Director I and casual help at $2. 
per hour, plus fringe benefits - 
1973 rates. 


50 


for rental of space plus transportation, 
supplies for crafts, games, etc., purchase 
of services, equipment rental, etc.) 


TOTAL 


$23,535 


A report of the first nine months of operation would be prepared for Council 
by January 1974, which would make reconmendations on whether to continue this 
program and, if continued, a more specific budget would be recommended. 


The philosophy of the program would be to work with the existing agencies 
operating social and recreational programs in an attempt to assess these 
programs and to develop additional programs for individuals not now bene- 
fitting from any of the agency activities. During this pilot program there 
would be no fixed central physical location, but the desirability of such 
would be considered during this triaOgnd recommendations would be included 
in the January 1974 report to Council." 

cont 'd 
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Your Board RECOMMENDS that the report of the Medical Health Officer be approved 
and funds in the amount of $19,150 be allocated for the 1973 costs of this 
program, and that the Director of Personnel Services review and report to the 
Board on classification and salary. 

This report has been discussed with and approved by the Superintendent of Parks 
and Public Recreation. 


(SOCIAL - ^ * ^ 


2. Updating and Restating resolutions authorizing: 

(a) The Appointment of Bank and Signing Officers 
(Welfare and Rehabilitation Department) 

(b) Signing of cheques by affixing signatures with Cheque 
Signing Machines, Rubber Stamps or Personal Signature 

The Director of Finance and the Director of Welfare and Rehabilitation 
report as follows: ^ 

" On March 18, 1958, City Council adopted two resolutions which authorized: 

A. The Appointment of the Social Service Administrator or the 

Assistant Social Service Administrator as Bank and Signing Of- 
ficers for the Social Welfare Department , and 

B. Authorized The Canadian Bank of Commerce to pay any and all 
cheques purporting to be cheques of the City of Vancouver 
Social Service Department presented for payment bearing 
fascimile signatures of the Social Service Administrator 
or 

The Assistant Social Service Administrator. 

The Canadian Imperial Bank of Commerce, which has replaced the 
original Canadian Bank of Commerce, has requested that the fore- 
going resolutions be updated and restated to reflect any changes 
which may have occurred since the previous resolution was adopted, 
namely as follows: 

Resolution No. I 

... Appointment of Bank and Signing Officer 
(Welfare and Rehabilitation Department) 

(a) That the Canadian Imperial Bank of Commerce in this resolution 
referred to as "the Bank" is hereby appointed the banker of the 
Welfare and Rehabilitation Department of the City of Vancouver. 

(b) That ... 

The Director 

Welfare and Rehabilitation Department 
bo and ns hereby authorised for and on behalf of the Welfare and Re- 
habilitntnon Dcjxirtment of ihr City of Vancouvor to make, sign, draw, 
accept, Giidorao, negotiate, lodge, deposit or transfer all or any 
cheques whether or not an overdraft is thereby created in the accounts r 
of the Welfare and Rehabilitation Department. 

(c) That ... 

The Director 

Welfare and Rehabilitation Department 
is hereby authorized for and on behalf of the Welfare and Rehabilitation 
Department to negotiate or deposit with or transfer to the Bank ^ 
(but for the credit of the Welfare and Rehabilitation Department 
accounts only) all or any cheques, and for such piirpose to draw, 
sign or endorse the same or to deliver the same to the Bank en- 
dorsed with the name of the Welfare and Rehabilitation Department 
of the City of Vancouver impr(>ssed thereon by a rubber stamp or other 
device; also to receive all paid cheques and other debit vouchers 
charged to the accounts of the Welfare and Rehabilitation Department 
and to execute from time to time the Bank's form of receipt therefor 
and agreement as to the settlement, balance and verification of the 
accouni? between the Welfare and Rehabilitation Department and the Bank. 

cent 'd . 
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Clause #2 continued : 

(d) That the Director of Finance shall provide the Bank vd.th 
a certified copy of this resolution and the name of the 
officer of the Welfare and Rehabilitation Department 
authorized by this resolution to do any act or thing, 
together with a specimen of his signature, to be acted 
upon by each branch of the Bank with which any dealings 
are had by the Welfare and Rehabilitation Department 
until notice to the contrary or of any change therein 
has been given in writing to the Manager or Acting Manager 
of such branch. 

Resolution No. 2 

... Signing of Cheques by Affixing Signature with Cheque 
Signing Machine. Rubber Stamp or Personal Signature 

Whereas for the convenience of the Welfare and Rehabilitation 
Administration of the City of Vancouver it is deaned advisable 
that cheques drawn on the Canadian Imperial Bank of Commerce 
be signed by affixing the signature with a cheque signing 
machine, a rubber stamp, or other mechanical means or by 
The Director affixing his personal signature, 

THEREFORE BE IT RESOLVED: 

I. That the Canadian Imperial Bank of Commerce be and it is hereby 
authorized and directed to pay any and all cheques or instruments 
purporting to be cheques of the City of Vancouver Welfare 

and Rehabilitation Department presented for payment bearing 
the facsimile or actiial signature of the following officer who 
has been duly authorized to sign cheques for and on behalf of 
the Welfare and Rehabilitation Department: 
The Director 

Welfare and Rehabilitation Department. 

II. That such cheques or instruments may be dealt with to all intents 
and purposes and shall bind the Council as fully and effectually 
as if signed in the handwriting of and duly issued by such 
officer for and on behalf of the Welfare and Rehabilitation 
Department. 

III. That the Director of Finance shall provide the said Bank 
with a certified copy of this Resolution and certified 
specimen of such facsimile signature and that such Resolu- 
tion may be acted upon by each branch of the said Bank with 
which any dealings are had by the Welfare and Rehabilitation 
Department until notice to the contrary or any change therein 
has been given in writing to the Manager or Acting Manager of 
such branch, and that the Director of Finance be authorized 
to complete the necessary forms for subnission to the Bank." 

YOUR BOARD RECOMMENDS that the foregoing report of the Director of Finance and 
the Director of Welfare and Rehabilitation he adopted. 

3. Health and Welfare North District Office 

and West End Sub Office - Staffing Requirements 

Your Board has received the following report from the Administrative 
Analyst i 

"On August 29, 1972, City Council adopted a recommendation that 
the City enter into a rental agreement with the owner of property 
in the 1600 block Robson Street, to provide a sub office in the 
West End for Health, Welfare, Probation and other Service Depart- 
ments. On October 17i 1972, City Council adopted a recommendation 
that the City enter into a rental agreement with the owner of 
property at the junction of Commercial Drive and Grant Street for 
the establishment of a District Office for the same Service 
Department s . 

cont 'd . . . 
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Clause #3 continued : 

The Assistant Director, Construction & Maintenance Division, 
advises that both properties will be available for occupation by 
the Departments on May 1, 1973. These offices require Telephone 
Operators and Janitorial Services which are additional to the 
present requirements and the established staff positions of the 
Departments, The requirements have been reviewed with the Director 
of Welfare Services, the Medical Health Officer, the Chief Probation 
Officer, Assistant Director Construction & Maintenance Division, 
and the City Electrical Engineer, 

A . AD^TTIONAL POSITIONS RECOMMENDED 

(a) NORTH DISTRICT OFFICE 

Five permanent positions are recommended, namelyl 

2 Telephone Operators 
1 Telephone Operator Typist 
1 Building Maintenance Man 
1 Building Service Worker 

1 Information Clerk be established on a temporary 
basis for the six months ended October 30, 1973, 

(b) WEST END SU3 OFFICE 

A permanent position ofi 

I Telephone Operator Typist is recommended 

(c) All of the recommended positions to be added to the 
establishment of the Welfare & Rehabilitation Department, 
Financial Services Divisiono The Branch Head of Clerical 
Services to be responsible for supervision, 

B. USE OF PERSONNEL IN REQUIRED POSITIONS 
( a ) N ORTH DISTRICT OFFICE 

( i ) Telephone and Information Service 

The experience of the Health &. Welfare Department teams 
that will occupy these premises is that the volume of 
telephone calls is such that two Telephone Operators will 
be required. 

The information Clerk position is recommended as a 
temporary position as this is an innovation designed 
to assist the public by providing an information 
services The incumbent will be located at the ground 
floor entrance to the building to give information to 
members of the public calling at the building con- 
cerning the services available in the building and to 
a limited degree, the services available from City 
departments located elsewhere. It is proposed that 
the incumbent of this position will be responsible 
for booking the use of the meeting rooms in the 
building and providing typing and clerical assistance 
to the Building Supervisor and other staff of the 
Unit, A report on the position to be submitted to 
Council prior to October 30, 1973. 

To provide relief to the two Telephone Operators and 
. to the Information Clerk, it is recommended that a 
Telephone Operator Typist position be established. 
The incumbent of this position will provide general 
clerical assistance in either the Health or the Wel- 
fare Offices as required, when not providing telephone 
or information service relief, 

cont 'd . , . . 
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(ii) Building Security and Janitor Service 


As a large number of the public will be visiting the 
building, either by appointment or on a demand service 
basis, or to attend meetings either during the day time 
or during the evening, it is recommended that a Building 
Maintenance Man position be established for duty on a 
regular daily basis from S.OO.a.tn* until ^.00. p.m. and 
that a Building Service Worker position be established 
for duty from 3,00,p,in. until ll,00,p,m« Monday to 
Friday inclusive. 

The Building Maintenance Man to be a working super- . 
visor, having responsibility for co-ordination of use 
of the meeting rooms, moving furniture in the meeting 
rooms, cleaning the meeting rooms and other areas on 
the ground floor and second floor, keeping the wash- 
rooms clean and tidy, cleaning lighting fixtures, 
washing walls, controlling access to the building, 
arranging parking, arranging for City cars to be 
serviced at the Manitoba Yard, and generally responsible 
for building security. 

It is further recommended that the third floor area 

be cleaned by contracted janitor services each evening, 

Monday to Friday inclusive. 

(b) WEST END SUB OFFICE 

It is recommended that the Telephone Operator Typist 
position at this office be assigned duties of Recep- 
tionist to receive the general public calling at the 
office, provide limited information and to answer the 
incoming telephone calls. 

Cleaning of the building to be undertaken by janitor 
cleaning contract. 

C REPORT OF THE DIRECTOR OF PERSONNEL SERVICES 

The report of the Director of Personnel Services is attached 
to this report as Appendix "A", In summary, his report is 
as follows: 


Incumbent 


Present 

Classification 


Proposed 
Classification 


Effective 
Date 


Two New Positions 


Telephone 
Operator I 
P.G. 8 

($i^53-$528) 


When 

approved 


One New Position 
(Temporary for 
six months) 


Information 
Clerk 


When 

appr oved 


($503-$605) 


One New Position 


Telephone 

Op era tor -Typist 

11, P.G. 9 

($^70-$552) 


When 

approved 


One New Position 


Building Main- 
tenance Man II 


When 

approved 


P.G. 16 ($720- 

$752)* Plus one 

Pay Grade for 

additional 

r esponaibiliti os 
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One New Position 


When 

approved 


One New Position 


When 

approved 


Building Service 
Worker I 
P.G. 1^ 

($57'*-$685) 

Tel ephone 
Operator 
Typist I 
P.G. 7 
($k36-$503) 

* Effective Range - Personnel Regulation No« l60-l(a)(2). 

D. ESTIMATE OF COSTS 

Details of the estimate of costs are attached as Appendix "B" , 
In summary, the estimates arex 


North District Office 

Total Salaries and Benefits 
Contract Cleaning Costs 


Wpst End Sub Office 

Salaries - Total 
Janitor Contract 


1^73 - 8 Months Annual 


Total 1 


Total 1 


Total Estimate 

Less 50% Canada Assistance Plan 

Sharing 

City Coat before Provincial Sharing 
Less anticipated Provincial Sharing 


Net Cost to City after C.A.P. 
Provincial Cost Sharing 


6,kOO 


$ 3,92^+ 
$ 6,324 
$39,^+65 

$29, 681 
4.39 2 
$24,789 


$35,221 
9.600 
$44,821 


$ 5,886 
3,600 
$ 9,486 

$54,307 

12.231 
$42,076 

1 1 5 
$35,961 


E.. SUMMARY OF RECOMMENDATIONS 
It is recommended that 1 

(i) Six permanent positions be established in accordance 
with the recommendations of the Director of Personnel 
Servic es . 

(ii) One temporary position of Information Clerk be 
established for a period of six months ending 
October 30, 1973, in accordance with the recommenda- 
tion of the Director of Personnel Services. A report 
on the position to be submitted to Council prior to 
October 30, 1973. 

(iiC) The Assistant Director - Building Construction and 
Maintenance, be authorized to call for Tenders for 
the cleaning contract at the North District Office 
and the West End Sub Office, and the Board of Admini- 
stration be authorized to enter into a contract in 
accordance with established City purchasing policies. 


cont 'd 
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(iv) The estimated Net City Costs for 1973 ($2^*,789) be 

included in the budget of the Welfare & Rehabilitation 
Department and approval be given for expenditure of 
the necessary funds in advance of the approval of the 
budget by City Council, (The Director of Welfare 
Services to confirm with the Provincial officials that 
cost sharing of salary and fringe benefits of 25% will 
be approved. ) 

This report has been discussed with the Business Manager of the 
Municipal & Regional Employees' Union and he concurs herein, but 
notes the Union is concerned with contracting out of janitorial services 
YOUR BOARD RECOMMENDS adoption of the recommendations of this 
report , 


... ^ 
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FINANCE MATTERS 


RECOMMENDATION 

1. Air Pollution Control Equipment 

The Director of Permits & Licenses reports as follows :- 

"On February 6, 1973, it was reported to City Council 
that the Air Pollution Control Officers had been 
transferred from the Department of Permits & Licenses 
to the Greater Vancouver Regional District last year. 
Air pollution problems are now the responsibility of 
the Regional District. 

At the time of the transfer, the Department of Permits 
& Licenses loaned the City's air pollution control 
testing equipment to the Regional District at their 
request. A letter has now been received from 
Mr. F.R. Bunnell, Director, Pollution Control, Greater 
Vancouver Regional District asking that the equipment 
be transferred to the District for the nominal sum of 
One Dollar. This equipment is of a specialized type 
and no further use can be found for it within the City 
administration. Most of the equipment is rather old 
and it is doubtful that a buyer could be found if the 
City were to offer it for sale in the usual manner. 

In view of the above, I recommend that the following 
equipment be transferred to the Greater Vancouver 
Regional District for the sum of One Dollar: - 

Gauge Draft Pitot Owyer (#16024) 
Test Set Combustion Owyer (#15940) 
Blower Cadillac Gio (#15947) 
Velometer Alnor 2 Dust Jets (#15942) 
Evaluator Spot (#16031) 
Starlex Hi-Vol Sampler (#15996) 
AISI Smoke Sampler (#15945) 
AISI Smoke Sampler (#15946) 

4 Metal File Drawers (#7769, #6356, #9967, #34827) 
Thomas Autometer SO 2 Instrument 
(Inventory nvimbers are shown in brackets) . 

The Purchasing Agent concurs with the foregoing recommen- 
dation. " 

Your Board recommends that the foregoing report of the Director 
of Permits & Licenses be approved. 


[ 
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PERSONNEL MATTERS 

RECOMMENDATION 

1. Visit to Seattle and Portland Police Departments - Mr. D.H. Mead, 
Systems Analyst 

The following report has been received from the Co-ordinator of 
Data Processing & Systems Division: 

i "The 1973 Police Manpower estimates include an item dealing with 

i Planning & Research activities. This has been withdrawn pending 

further study and a joint report by the Co-ordinator of Data 
i Processing & Systems Division and the Chief Constable. As part of 

the examination of the proposal, surveys of practices in major 

Canadian cities have been carried out. 

However, the approaches and requirements of the Vancouver 
j Department are more related to the practices of cities in the Pacific 
i Coast area. For this reason, the Chief Constable recommended to the 
Board of Police Commissioners that a senior Police Officer, an 
N.C.O. and Mr. Mead should visit the Seattle and Portland Police 
Departments to examine and evaluate activities in these cities. 
One day at each location should suffice. 

The Board of Police Commissioners, at its meeting on January 11th, 
i approved the attendance of the Police representatives. As Mr. Mead 
is a member of the City's Data Processing & Systems Division, it is 
necessary that Council approval be obtained for his travel. The 
estimated cost is $105.00. 

The Comptroller of Accounts advises that, if approved, funds 
would be available in Account Code 7090/929 - 'Travel Expenses - 
Staff Officials. ' 

I recommend that Mr. D.H. Mead, Systems Analyst be authorized 
to accompany a Police party to the Seattle and Portland Police 
Departments at an estimated cost of $105.00, chargeable to 
Account Code 7090/929." 

Your Board RECOMMENDS adoption of the recommendations of the 
Co-ordinator of Data Processing & Systems Division. 
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PROPERTY MATTERS 

RECOMMENDATIONS 

1. Acquisition for West End Community Centre 

and Senior Citizens' Housing Project; 1643 Barclay Street 


The Supervisor of Prof>erty aLnd Insurance reports as follows :- 


"Reference is made to Item 3, Property Matters, August 25th, 
1972, confirmed by Resolution of Council, August 29th, 1972, 
authorizing the Corporation Counsel to apply for Vesting 
Orders with respect to five remaining properties required 
for the above project. Subsequently, in order to avoid 
a court appearemce, all five owners, including the owner of 
1643 Barclay Street, legally described as the E% of Lot 25, 
Block 57, D.L. 185, executed conveyances without prejudice in 
favour of the City. The demolition of all houses was completed 
in November, 1972. 

It is noted that these properties were expropriated by 
Council Resolution of December 21st, 1971 and on July 4th, 
1972 City Council confirmed a final offer of $57,500.00 for 
the above property. 

These premises comprise a 2% storey frame rooming house with 
full concrete basement erected in 1903 on a site 33' x 131', 
zoned RM-4. The 11 rooms were converted to 10 rental units 
including the owner's suite. This dwelling had 21 plumbing 
fixtures, a patent shingle roof, stucco and shingle exterior 
auid was heated by a gas-fired hot air furnace. Condition of 
this improvement was average for age and type. 

Since moving to a new residence, this owner, who was represented 
initially by a solicitor and more recently by an agent, has been 
in constant communication with the City Solicitor and this of- 
fice with regard to a final settlement. By letter dated March 
9th, 1973, she has agreed to accept the sum of $61,365.20 as 
of October 31st, 1972 in full settlement of all claims by 
reason of the City's expropriation of her property. 

This settlement has been endorsed as reasonable under the 
circumstances by the City Solicitor to avoid the uncertainty 
of arbitration. 

RECOMMENDED that the Supervisor of Property and Insurance be 
authorized to acquire this property for the sum of $61,365.20 
on the foregoing basis chargeable to Code #649/1102." 


Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of 
Property and Insuramce be adopted. 

2. Acquisition for Britannia Community 
Services Centre: 942 McLean Drive 


The Supervisor of Property and Insurance reports as follows :- 

"942 McLean Drive, legally described as Lot Nh of S^g of Lots 
10 to 12, Block 25, D.L. 264A, is required for the Britannia 
Community Services Centre. This project is to be developed 
as an Urban RenewaJL Scheme under Section 24 of the National 
Housing Act. 

cent 'd . . . . 
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(PROPERTIES - 2) 


Clause #2 continued : 

These premises comprise a 2 l/3 storey frame dwelling with a 
main floor area of approximately 685 sq. ft,, erected in 
1911 on a site 30, 5« x 93», zoned RM-3, This dwelling contains 
6 rooms, 4 plumbing fixtures, has a patent shingle roof, 
shingle exterior, full concrete basement and is heated by an 
gas-fired hot air furnace. This dwelling is in good condition 
for age and type. 

Following negotiations, the owner has agreed to sell for the 
sum of $22,600,00 as of March 31st, 1973, subject to rent- 
free possession to May 31st, 1973. This price represents 
a fair and reasonable value for the property and has been 
approved by Central Mortgage and Housing Corporation, It 
is proposed to demolish the dwelling when vacant, 

RECCMMENDED that the Supervisor of Property and Insurance be 
authorized to acquire this property for the sum of $22,600,00 
on the foregoing basis, chargeable to Code #5830/427," 


Your Board 

RECOMMENDS that the foregoing recommendation of the Supervisor 
of Property and Insurance be adopted, 

3. Acquisition for Britannia Community 

Services Centre Site: 937 Woodland Drive 


ihe Supervisor of Property and Insurance reports as follows :- 


"937 Woodland Drive, legally described as Parcel C of Lots 
7 & 8, Block 25, D,L. 264A, is required for the Britannia 
Community Services Centre, This project is to be developed 
as an Urban Renewal Scheme under Section 24 of the National 
Housing Act. 

These premises comprise a 2^ storey frame dwelling, with 
a main floor area of approximately 787 sq. ft., erected in 
1912 on a corner site 40.67' x 62,8', zoned RM-3, This 
dwelling contains 8 rooms, divided into 3 suites, 10 plumbing 
fixtures, has a patent shingle roof, siding exterior, full 
concrete basement, and is heated by a gas-fired hot air 
furnace. This dwelling is in average condition for age and 
type with the exception of the basic plumbing which, if the 
house were to remain, would have to be altered. 

Following negotiations, the owner has agreed to sell for the 
sum of $23,500,00 as of March 31st, 1973, subject to the 
owner retaining the right to remove the stoves and refrigera- 
tors when the dwelling becomes vacant. This price represents 
a fair and reasonable value for the property and has been 
approved by Central Mortgage and Housing Corporation. The 
premises are presently occupied by tenants and vacancy is 
not required for approximately half a year. It is proposed 
to demolish this dwelling when vacant, 

RECOMMENDED that the Supervisor of Property and Insurance be 
authorized to acquire this property for the sum of $23,500,00 
on the foregoing basis, chargeable to Code #5830/427," 


Your Board 

RECCS^IMENDS the foregoing recommendation of the Supervisor of 
Property and Insurance be adopted. 


Board of Administration, March 23, 1973 
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4. Acquisition for Britannia Community 

Services Centre Site; 1042 McLean Drive 

The Supervisor of Property and Insurance reports as follows :- 


"1042 McLean Drive, legally described as Lot 11, Block 26, 
D.L, 264A, is required for the Britannia Community Services 
Centre, This project is to be developed as an Urban Renewal 
Scheme under Section 24 of the National Housing Act, 

These premises comprise a one-storey frame dwelling, with a 
main floor area of approximately 980 sq, ft., erected in 
1912 on a site 33' x 93,5', zoned RM-3, This dwelling contains 
4 rooms on the main floor, plus 3 rooms and a gaorage in a full 
concrete basement. It has 6 plumbing fixtures, a patent shingle 
roof, asbestos siding exterior, and is heated by a gas-fired 
hot water heating system. The dwelling has had extensive 
renovations over the past years and is in good condition for 
age and type. 

Following negotiations, the owner has agreed to sell for the 
sum of $22,000,00 as of March 31st, 1973, subject to the owner 
retaining rent-free possession to April 30th, 1973, This 
price represents a fair and reasonable value for the property 
and has been approved by Central Mortgage and Housing Corporation, 
The premises are presently occupied by tenants and vacancy is 
not required for approximately six months. It is proposed to 
demolish this dwelling when vacaunt, 

RECOMMENDED that the Supervisor of Property and Insurance be 
authorized to acquire this property for the sum of $22,000,00 
on the foregoing basis, chargeable to Code #5830/427," 


Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of 
Property and Insurance be adopted, 

5. Acquisition for Replotting: 
8440 Beatrice Street 


The Supervisor of Property and Insurance and the Director of 
Planning and Civic Developmient report as follows 

"An application has been made by the owner of Lot 1, Block J, 
D,L, 328, known as 8440 Beatrice Street, situated on the 
North-east corner of Kent Avenue North and Beatrice Street, 
to subdivide this lot into 3 lots fronting onto Beatrice 
Street, The subject property and adjoining City land are 
shown on the attached drawing. Alternatively, the owner 
proposes that the City acquire this property in the event 
that the scheme of subdivision is not acceptable. 

The subject property comprises a site, measuring approximately 
96' on Kent Avenue North and 252' on Beatrice Street, improved 
with a large one storey frame dwelling, a workshop and carport, 
all erected in 1955. Zoning is RS-1, According to the owner, 
he wishes to contain the improvements on the Northerly 152' 
and divide the Southerly lOO' into two 50' lots. The Approving 
Officer is not prepared to approve such subdivision. 

The owner has suggested that the City purchase his property 
if approval of his scheme of subdivision is refused. It is 
noted that the City owns adjacent Lot 2 and 3 and also Lot 1 
of Lot 4 in this block and consolidation of Lots 1-3 would 
provide for a more efficient subdivision. 

cont 'd . , , . 
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Clause #5 continued; 

The existing dwelling, which is occupied by a tenaint, has a 
main floor area of 1,458 sq, ft. There are 5 rooms on the 
main floor, 4 rooms in the basement aoid 10 plumbing fixtures. 
This building has a patent shingle roof, stucco exterior, a 
concrete foundation and is heated by an electrical system. 
A new roof, some painting aoid various minor repairs are now 
necessary. The attached workshop (1,000 sq. ft.) and carp>ort 
(800 sq. ft.) are in good repair. It is noted that the dwel- 
ling encroaches onto the N 17' of the site which would be 
required for road purposes if subdivision were to proceed. 

Following negotiations with the owner's representative, he 
is prepared to sell for the sum of $48,000.00 as of 
March 31 st, 1973, subject to the existing monthly tenancy. 
This price is considered to be fair and equitable and is 
representative of bare land vaJLue. It is proposed to continue 
the present tenancy until subdivision is to proceed at which 
the matter of dispxDsition of improvements on site is to be 
reviewed . 

RECCMMENDED that the Supervisor of Property and Insurance be 
authorized to acquire this property for the sum of $48,000.00 
on the foregoing basis, chargeable to Property P^irchases for 
Resale - Code 4902/32." 


Department Report, March 23, 1973 (BUILDING - 1) 

BUILDING AND PLANNING MATTERS 

RE CC'MI4EN DAT I ON S 

1. Rezoning: N/S East Pender between 
Woodland and Commercial Drives - 
1629 and 1637 East Pender 


The Deputy Director of Planning and Civic Development reports as 
follows : 

"An application has been received from Mr. D. M. Black, 
4181 Clairmont Mesa Blvd., San Diego 17, California, requesting 
an amendment to the Zoning and Development By-law whereby Lots 
13 and 14, Block C, D.L. 183, being the north side of East 
Pender between Woodland and Commercial Drives (1629 and 1637 
East Pender) , would be rezoned from an RM-3 Multiple Dwelling 
District to an M-1 Industrial District. 

The applicant states the purpose of his application is 
'using the rear of the lots for parking for the tenants of my 
warehouse located at 1605 East Pender as required by the Permit 
and License Department' . 

The subject lots each have a frontage of 33' and a depth 
of 122' and are currently occupied by older type dwellings, and 
are bounded on both sides by properties that are zoned M-1 
Industrial . 

Many years ago an application was made to rezone all lots 
on the North side of East Pender between McLean and Commercial 
Drives, but due to objections by some property owners, the 
Council of that day zoned only a portion of the properties, leaving 
several lots zoned RM-3, which is the situation with the two sub- 
ject lots. 

It is noted, however, on the applicant's submission, the 
reason for requesting the rezoning is to use the rear of the 
site for off-street parking for a warehouse located at the 
easterly end of the block. Attempts have been made to contact 
the applicant by telephone as such a use is not permitted if the 
dwellings are to be retained on the site. 

However, if the rezonincr is approved, thereby eliminating 
two lots zoned RM-3 in a predominantly industrial zoned area, 
the owner would have the alternative of either retaining the 
dwellings as non-conforming uses, but with no use of the rear 
yard for off-street parking for another site, or to demolish 
the dwellings and develon the sites in accordance with the 
Zoning and Development By-law. 

The Technical Planning Board, on February 23, 1973, RECOM- 
MENDED the application be approved. 

On March 2, 19 73, the Vancouver City Planning Commission 
endorsed the recommendation of the Technical Planning Board. 

It is RECOMMENDED that the reports of the Technical Planning 
Board and Vancouver City Planning Commission bo received and the 
matter be referrod for the consideration of Council at a Public 
Hearing." 
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2. Rezoning: E/S Hull Street between 

Stainsbury and B.C. Hydro Right-of-Way 

The Deputy Director of Planning and Civic Development reports as 
follows : 

"An application has been received from Mr. R. K. Kadota of 
Commercial Enterprises Limited, 2660 Hull Street, requesting 
an amendment to the Zoning and Development By-law whereby 
Lots 1-6, Blocks 6-8, D.L. 195, being the east side of 
Hull Street between Stainsbury and the B.C. Hydro Right-of- 
Way, would be rezoned from an RS-1 One Family Dwelling 
District to an RM-3 Multiple Dwelling District. 


The applicant states the purpose of his application is 'self- 
owned apartments ' . 

The applicant also states: 'We plan to have the property 
developed and apartment built by Margax Enterprises (1968) Ltd., 
a very reputable apartment builder who is well experienced in this 
field.' 

The subject properties vary in size but in total give a 
frontage of approximately 16 5' on Stainsbury Avenue and approx- 
imately 138' fronting Hull. The easterly boundary is approx- 
imately 111' in depth and most of the properties back onto the 
BC Hydro Right-of-way. Lot 4 on the corner of Hull and Stainsbury 
is occupied by a dwelling with Lots 1-3 fronting onto Hull Street 
and containing a small factory. The remainder cf the properties 
are undeveloped with the existing grade being well below Stainsbury 
Avenue . 

Prior to 196 8, all lands lying between Hull, Lakewood, the 
BC Hydro Right-of-way and Stainsbury were rezoned from M-1 Industrial 
to RS-1 One Family Dwelling District, with the majority of the sites 
developed with single family homes, two very old anartment buildings 
and one small factory which became a non-conforming use, with the 
passing of the by-law in May, 196 8. 

To the north across the BC Hydro Right-of-way is a single 
family dwelling area developed with single family homes, as is 
the property to the south of Stainsbury east and west of Victoria 
Drive . 

Immediately to the west across Victoria Drive is a small area 
of M-1 Industrial property which was also zoned many years ago and 
was retained when the zoning was considered in 1968. A parcel of 
land on the North side of Victoria Drive west of Hull Street was 
rezoned on April 6th, 1967, to permit its development with low 
density (.75) Senior Citizens' housing by the New Chelsea Society. 

The Technical Planning Board on February 23rd, 1973 RECOMMENDED 
the application be not approved for the following reasons : 

(a) RM-3 Multiple Dwelling District permits too high density and 
too high structures in this location. 

(b) Rezoning of this property for this type of multiple occupancy 
is not considered compatible to the surrounding single family 
dwelling districts. 

It is noted that Council resolution of November 21st, 1972 calls 
for a report reference on the Cedar Cottage area by the Director of 
Planning and Civic Development, having regard particularly to the 
number of problems and possible planning concepts in this area. 

Should Council wish to refer this application to a Public 
Hearing, it is suggested referral to a PulDlic Hearing be delayed 
until Council have received the report reference and acted thereon. 

The Vancouver City Planning Commission, on March 2, 1973, endorsed 
the recommendation of the Technical Planning Board. 


It is RECOMMENDED that the reports of the Technical Planning 
Board and the Vancouver City Planning Commission be received and 
the matter be referred for the consideration of Council at a Public 
Hearing. " 
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3 . Church Planning: Champlain Heights 

The Deputy Director of Planning and Civic Development reports as 
follows : 

"In the May 1968 'Plan of Development - S/E Sector' report prepared 
for city Council, little attempt was made to set aside sites for church 
development. The only site created for church development was the 
approximate 1.6 acre double-fronting site at 49th Avenue and Tyne 
Street. This site lent itself more to a church than a housing 
development . 

city Council and the planning Department began to receive requests 
from various groups for single-family lots in Areas C and D for 
potential church sites. The objective of these groups was to 
purchase single-family lots and make application for a development 
permit under Section 2 (conditional uses) of the RS-1 (Single-family) 
District Schedule. Churches may be permitted, with approval of the 
Technical Planning Board, in all residential zones of the City as a 
conditional use, subject to compliance with special conditions, such 
as minimum site frontage of 66 ft., minimum side yard of 15 ft., etc. 

Tliese church groups were discouraged from purchasing lots and apply- 
ing for development permits for the reason that housing in Champlain 
Heights was being purchased and/or developed by individuals on the 
basis of a Council -approved plan. Amendment to the plan at a time 
when the City was embarking on a sales program did not, in our view, 
appear justified. Therefore, no sales of single-family lots for 
church development was entertained in the first stage of development 
of Champlain Heights (i.e., Areas A, B, C and D). 

The matter of church planning in the second stage of development 
(Areas E and F) was discussed with the Board of Administration and 
it was resolved that , in the design of Areas E and F, sites would be 
set aside for potential church sites and the planning Department would 
discuss, with the interested church groups, their particular needs. 

One particular group, the B. C. Muslim Association, are interested in 
a site in Areas E and F. In the attached letter dated January 5, 1973, 
to this Association, the Planning Department confirmed that, in the 
design of Areas E and F, we would establish a site generally in accord 
with the Association's specifications. It was also noted that market- 
ing of any sites would be subject to Council's acceptance of a final 
subdivision, and would be subject to a development permit. 

Further discussion took place with the Association, and was followed 
up by the attached letter from the B. C. Muslim Association dated 
February 26, 1973. 

The B. C. Muslim Association, for the purposes of arranging financing, 
have asked for a firmer commitment than that which can be given by 
the Planning Department . 

We are reporting to Council at this time to obtain Council's support 
in the approach being taken regarding church planning in Champlain 
Heights. If Council agree to the approach, it is suggested that it 
give B. C. Muslim Association assurance that a site will be set aside 
for release to them subject to the normal requirements of design approval 
and agreed value. 

with respect to value. Council has indicated, in recent policy 
reports on Land Banking, a desire to lease properties in large 
land assemblies. In this regard Council may wish to have their 
officials pursue a general policy of leasing land for church 
purposes in Champlain Heights. 


It la RECOMMENDED that Council: 

(a) endorse the approach taken with respect to church planning 
in Champlain Heights; 

(b) give assurance to B. C. Muslim Association that, subject to 
agreed value and subject to obtaining a development permit, 
a site will be released to this Association on completion 
of design and the registration of the necessary subdivision 
plan; 

(c) pursue a general policy of leasing land for church purposes 
in Champlain Heights." 
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4. Rezoning: S/S Parker and N/S Napier 
between Clark and Odium Drives 


The Deputy Director of Planning and Civic Development reports as 
follows : 

"An application has been received from Mr. T. Price, 1016 Clark 
Drive, requesting an amendment to the Zoning and Development 
By-law whereby Lot 5, Block 30, D.L. 182; Lot A of 10, Block 
30, D.L. 182; Lot 10 except E. 25', Block 30, D.L. 182, being 
the south side Parker and the north side Napier between Clark 
and Odium Drives, would be rezoned from an RM-3 Multiple 
Dwelling District to an M-1 Industrial District. 

The applicant states the purpose of his anplication is 'body 
shops - customer storage yard' . 

The subject properties consist of three separate parcels. 
Lot 5, Block 30, D.L. 182, which is 48k' x 132', fronts onto Parker 
Street, contains two very old houses and is bounded by a City lane 
on the east and industrial zoned lands on the west which are occupied 
by dwellings and an auto body shop. The remaining two parcels. Lot 
A of 10 and Lot 10 except E.25', Block 30, D.L. 182, front onto 
Napier Street, Lot A of 10 being 25' in width and Lot 10 except E.25' 
being 23*s' in width. These two lots are sandwiched in between the 
City lane to the east and industrial zoned sites to the west, with 
these sites occupied in most part with residential developments. 

History 

Lot 10 except E.25' (23*5' wide) is a City-owned lot. A portion 
of this lot has been used over the years to provide a rear vehicular 
access to existing non-conforming dwellings on three lots in the 
industrial area fronting Clark Drive. In addition, one non- 
conforming dwelling has an entrance encroachment over the City-owned 
lot. 

In 1963, City Council, on recommendation from the Technical 
Planning Board and Town Planning Commission, approved an application 
to rezone Lot 5 from an RM-3 Multiple Dwelling District to an M-1 
Industrial District, subject to conditions. This application was 
not completed. 

Also in 1963, an application to rezone Lot 10 except E.25' to 
an M-1 Industrial District was not approved by City Council. However, 
the applicant was advised that a new application to rezone this lot 
would be favourably considered if the applicant would also acquire, 
include and consolidate the abutting 25' Lot with the application. 

At a Public Hearing in March, 1965, City Council considered nn 
application to rozonG the combined lots. Lot 10 e.xcent E.25' and Lot A, 
to an M-1 Industrial District. Representations were made to Council 
regarding the use of a portion of the City-owned property for provid- 
ing vehicular access to the rear of the abutting lots. Council 
resolved 'THAT this matter be referred back to the Director of 
Planning for consideration as suggested above in respect of extension 
of Urban Renewal Scheme No. 3' . 

On subsequent roDort to City Council, because of the ownership 
and access problGms within the block. Council approved recommendations 
that the Director of Planning arrange to adjust the boundaries of 
Urban Renewal Scheme No. 3 study area to include both the subject- block 
and such surrounding blocks as considered necessary. While this was 
done, the actual study was not completed because of a change in gov- 
ernment policy on urban renewal schemes. 

The last application, by Mr. N. Campbell of Chuck Wagon Meat 
Processors Limited, was considered by tlio Technical Planning Board on 
July 30, 1971, and tho City PJanniny Commisnion on Auyu:3t GLh, 1971, 
followed by a Public Iloarinq on October 14th, 1971, .it which time Mr. 
J. Ziidravac objected to tlio meaiui of access to tlio roar of his 
property located at 1032 Clark Drive. At this time Council resolved: 

'THAT this application be referred back to the Director 
of Planning for a report to Council in an endeavour to work out a 
satisfactory arrangement between the applicant and Mr. J. Zadravec 
of 10 32 Clark Drive who had appeared at the Public Hearing expressing 
concern regarding lane access.' 

Mr. Campbell did not proceed further with the application and 
therefore no further discussion took place. 


cent ' d . 
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Clause No. 4 continued 


On receipt of the application by Mr. Price further discussions 
took place between City officials and Mr. Price in an endeavour to 
find a suitable solution. Latterly, discussions have been held with 
Mrs. R. Dillon, Sales REpresentative of A.E. Austin and Co. Ltd., and 
it was suggested she may get the four property owners of Lots E, F, 
G and H fronting onto Clark Drive together with Mr. Price, to endeavour 
to work out an amicable solution to permit the rezoning of the subject 
properties fronting Napier Street to proceed, with access to the rear 
of the properties by joint agreement between the four owners. This 
would include making satisfactory arrangements to purchase a portion 
of the City-owned lot, with the four owners making their own arrange- 
ments for ingress and egress, the balance of the site being sold to 
Mr. Price. Alternatively, as Mr. Price expressed his desire to ac- 
quire the properties, a bona fide offer could be made, and if acquired, 
it would eliminate any problem of vehicular ingress or egress to the 
four sites fronting Clark Drive. However, it appears none of the 
suggestions have been fruitful. 

On January 17th, 196 3, Mrs. Dillon submitted a letter addressed 
to the City Clerk which was referred to the Director of Planning: 

'I as representative for Mr. Tom Price, owner of Toms Auto 
Body Shop, 1010 Clark Drive, Vancouver, would like to make an appoint- 
ment for us to appear before the Council at City Hall, regarding the 
rezoning from residential to M-1 of Lot 5 of Block 30, District 
Lot 179, Parcel A, Plan 3365 and the east 25 feet of Lot 10, Block 30, 
District Lot 182, Plan 3365. 

At the same time Ilr. Price would like to offer to purchase, if 
possible from the City of Vancouver, the west 23.99 feet of Lot 10, 
Block 30, District Lot 182. 

Mr. Price realizes, that if the City of Vancouver does see fit 
to allow him to purchase this parcel of land, he must allow an ease- 
ment to the existing Lots H, G, F and E, for as long as they continue 
to be used in their present function. 

I, as Mr. Price's representative have discussed these plans with 
the owners of Lots H, G, F and E and they in turn were not favourable 
to these ideas. 

I also have discussed the issue with Mr. Graham and Mr. Gray 
of the Planning and Zoning Department at City Hall and they are 
aware of the situation. 

However, Mr. Price would now like to make some improvements 
on his properties and to do this he must have Lots 5 and 10 rezoned 
before he can commence. 

Hoping to hear from you regarding this matter. I remain,' 

Lots F and G have garages located at the rear. Lot E has no 
garage but has snace to park a vehicle. Lot H has two dwellings 
with no space for parking. Lots E and F are occuoied by dwellings 
and Lot G with a cafe on the main floor and living quarters above. 

The Technical Planning Board, on March 2 , 1973, REC0;'J!I:NDED that. 


•a. Lot 5, Block 30, D.L. 182 

The application to rezonc this portion of the above property 
from RM-3 Multiple nwellinq District to nn M-1 Industrinl 
District be approved, rjubject to tho owner first dadic-atintj 
the easterly 3' to provide <in ultinato 20' City lano. Rezoning 
of this lot could be approved separately from the other two 
subject parcels. 

b. Lot A of 10 and Lot 10 except E.25', Block 30, D.L. 182 

The Technical Planning Board submit three alternative 
proposals for the rezoning of the above two parcels: 

(i) Approval of City Council is first obtained on a report 
from the Supervisor of Property and Insurance for the 
purchase of the westerly 12* of Lot 10 except E.25' by 
the owners of Lots E, F, r, and H, same to be added to 
their lots, with they collectively arranging vehicular 
ingress and egress to their subject properties, and 
provided Mr. T. Price acquires the'eisterly llh' of Lot 10 
except E.25', same to be consolidated with Lot A of 10 and 
so registered in the Land Registry Office after dedication 
of the easterly 3' of Lot A of 10 for City lane. 
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Clause No. 4 continued 


In addition, the scheme of development is to be first 
approved by the Technical Planning Board, having regard 
to the RM-3 apartment zoning to the east of the North- 
south City lane. 

(ii) City Council, by resolution, designate the westerly 12' of 
Lot 10 except E.25' as a street, which would temporarily 
give vehicular and pedestrian access to Lots E, F, G and H 
and subject to Mr. Price acquiring the easterly 11*5 ' of 
Lot 10 except E.25', same to be consolidated with Lot A 
of 10 and so registered in the Land Registry Office after 
dedication of the easterly 3' of Lot A of 10 for City lane. 

In addition, the scheme of development is to be first 
approved by the Technical Planning Board, having regard 
to the RM-3 apartment zoning to the east of the North- 
South City lane. 

(iii) Approval of City Council is first obtained on report from 
the Supervisor of Property and Insurance, for the purchase 
of the existing City-owned lot, being Lot 10 except E.25'. 
with satisfactory arrangements being made to provide 
vehicular and pedestrian access to the rear of Lots E, F, 
G, and H for as long as each lot is wholly used for resi- 
dential purposes. 

Also, the easterly 3' of the site is to be dedicated to the 
City for lane purposes and the balance of the lots to be 
first consolidated into one parcel and so registered in the 
Land Registry Office. 

In addition, the scheme of development is to be first approved 
by the Technical Planning Board, having regard to the RM-3 
Multiple Dwelling District to the east of the North/South 
City lane." 

(Note: Alternative 3 is the same as submitted to Council 
when the application by Mr. N. Campbell for Chuck Wagon 

Meats Ltd. was considered at a Public Hearing on October 14, 
1971) 

Further, that should either of the three alternative 
conditions not be complied with by the owners in order to 
permit enactment of the amending by-law to be implemented 
within 120 days of approval at a Public Hearing to the 
rezoning, the approval shall then expire. 

The Vancouver City Planning Commission, on February 2, 1973, 
endorsed alternative 3 with the proviso that an eighteen-month 
re-purchase option be attached to the sale of the City-owned Lot 10, 
except E.25', Block 30, D.L.182. 

Attached as Appendix (A) is a copy of a letter received from 
Mr. N. Bodnariuk of 1006 Clark Drive dated February 25, 1973 ex- 
pressing his opinion on the application, and the reply. 


It is RECOMIIENDED that the reports of the Technical Planning Board 
and the Vancouver City Planning Commission be received and the 
matter be referred for the consideration of Council at a Public 
Hearing. " 


DELEGATION REQUEST: Mrs. R. Dillon 

(See attached letter) 


630 

Department Report, March 23, 1973 (BUILDING - 7) 

5. Residential Facility: Downtown East Side 
Progress Report from Steering Committee 

The Deputy Director of Planning and Civic Development reports as 
follows : 

"This housing was proposed in report of the Medical Health Officer entitled 
'Skid Road Housing' submitted to Council with Board of Administration report 
of August n, 1972. Included in the recommendations approved by Council on 
August 15, 1972 were: 

'A. That the City of Vancouver, in consultation with the Province 
of British Columbia and Central Mortgage and Housing Corpora- 
tion develop an approximately 75-place supervised residential 
facility in the downtown area 

D. A Steering Committee continue to coordinate planning of this 
facility under the direction of the Director of Planning. 
This comiittee should meet with agencies and individuals 
working and living in the downtown East Side. 

E. The above work to be carried out in collaboration with the 
Greater Vancouver Regional District, with a view to the 
District taking over this facility.' 

The project is being advanced on the basis that the City will identify and 
acquire a site for sale to the partnership of the federal and provincial 
governments for development as public housing under the provisions of 
Section 40 of the National Housing Act. 

Volunteers from six agencies concerned with the Downtown East Side area, 
together with representatives of Central Mortgage and Housing Corporation, 
the Provincial Departments of Municipal Affairs and Rehabilitation and 
Social Improvement; Greater Vancouver Regional District Housing Department; 
and the City's Health, Welfare and Rehabilitation and Social Planning 
Departments have formed the Steering Committee with the Assistant Director 
of Community Planning as Chairman. 

At its meeting on February 28, 1973, matters considered included occupancy 
and size of the proposed building. The Committee noted that the Medical 
Health Officer's report included reference to occupancy by men and women. 
The Committee, after due consideration, recommended that occupancy should 
be by men only. The Committee recommended also that the size of the building 
should not exceed 75 units. As these matters will affect the design of the 
building, the Committee wished its views to be known and Council's confirma- 
tion of them to be made at this time, to minimize delays later in the design 
process. 

It is RECOMMENDED therefore, that: 

(a) The proposed residential facility in the Downtown East Side area 
be designed for occupancy by men only. 

(b) The size of the building not to exceed 75 units." 


6. Sale and Resale of Lots 25-29 
Inclusive - N/S 700 Block 
Keefer Street 

The Deputy Director of Planning and Civic Development reports as 
follows : 

"We are reporting to City Council at this time with respect 
to the above properties because there is some conflict in 
City Council's instructions with respect to the sale and 
release of Lots 25-29 inclusive, Block 76, D.L. 's 181 and 
196 being the north side of 700 Block Keefer Street. 

On October 31, 19 72, City Council adopted a report from the 
Director of Planning and Civic Development with respect to the 
provisions of a linear park along Hawkes Street in Strathcona, 
connecting McLean Park with False Creek Park. The renort rec- 
ommended that the five City-owned lots which had been purchased 
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for exoansion of McLean Park be struck from Table 2 (Protective 
Purchase) of the park purchase program. The report also recom- 
mended that Council approve the linear park as was illustrated 
in that report. (See Appendix 1.) 

Subsequently, on November 28, 1972, Council approved a request 
from the Parks Board to reserve the above five lots from sale. 
On March 6, 1973, Council approved the release of 44 lots in 
Strathcona including the above five, for sale to the Provincial 
Government for housing development as part of the Provincial 
Government's land banking program. 

It is the Director of Planning and Civic Development's recommen- 
dation that the above five lots be retained on the list for sale 
to the Provincial Government. This recommendation is based on 
the following: 

(a) Five mortgages, totalling approximately $11,000 under 
the Strathcona Rehabilitation Project have been given 
to property owners in the south half of Block 76. 

(b) The City owns five lots out of a total of 20 in the 
south half of Block 76 and these lots are the only 
ones vacant. 

(c) As part of an overall program of upgrading the com- 
munity. City Council have approved the development of 
new sewers, water, pavement, curb and gutters, sidewalks, 
and tree planting, in the 700 Block Keefer Street. 

It is REC0r4MENDED that Council confirm the sale of lots 25-29 
inclusive. Block 76, D.L.'s 181 and 196 to the Provincial 
Government . 

Council may wish to refer the matter to the Parks Board before 
acting on this recommendation." 


7. Rezoning: S/W Corner School 
Avenue and Tyne Street 

The Deputy Director of Planning and Civic Development reports as 
follows : 

"A. HISTORY 

In April 1969, an application was filed by Bann Holdings 
Limited for the rezoning of Lots 1-7, 9-11, 13-15of Parcel A, 
Blk. 21, D.L. 50, plan 2120 and lots W. 1 acre and E. 1.3 acres 
of Parcel B, Block 21, D.L. 50, plan 1511 A, being on the south 
side of School Avenue between Tyne and Latta Streets. This 
application was requesting a change from an RS-1 One Family 
Dwelling District to an RM-2 Multiple Dwelling District. 

The Technical Planning Board and the Vancouver City Planning 
Commission recommended approval of the scheme. At a public 
hearing on July 10, 1969, Council approved the application 
subject to the following conditions: 

(a) The dedication of the north 16.5 feet for future widen- 
ing of School Avenue and the easterly 33 feet for the future 
widening of Tyne Street (66* street). 

(b) Satisfactory arrangements to be approved by the City 
Council after receipt ol a report 1 rom the City Engineer 
for the acquisition of the existing city lane and 43rd 
Avenue, including any additional lands considered to be 
required for the future widening of School Avenue and 
Tyne Streets Also, the dedication and provision of a 
20' lane along the southerly boundary of the property to 
Tyne Street together with satisfactory arrangements for 
all utilities and services to the newly created site or 
sites „ 


63^ 


Department Report, March 23, 1973 (BUILDING - 9) 

Clause No. 7 continued 


(c) The consolidation of the remaining properties including the 
closed and stopped up lane and street into one parcel or 

a suitable resubdivision of the subject area into more than 
one parcel to the approval of the Approving Officer and so 
registered in the Land Registry Office. 

(d) The detailed scheme of development to be first approved by 
the Technical Planning Board and Council prior to the third 
reading of the by-law. 

However, these conditions were not fulfilled and development did 
not proceed. 

On January 27th, 1972 an application was received requesting the 
site located on the southwest corner of School Avenue and Tyne 
Street, East 1.3 acres of Parcel B, Block 21, be rezoned to 
RM-2 from the current RS-1 zoning for a senior citizens complex 
sponsored by the Calling Foundation. On February 18th, 1972 the 
Technical Planning Board recommended that the application be 
denied because the proposed project would: 

(a) Establish an isolated RM-2 Multiple zone in a single 
family dwelling district. 

(b) prejudice a greater development for multiple family 
dwellings in this immediate area. 

On the other hand, the City planning Commission considered this 
application on April 2k, 1972, and its relationship to the 
District Centre as identified in the Planning Department's 
Suburban Commercial Study of December 1971, and recommended 
that the application be approved. The applicant was also 
requested to work with the Planning Department and the Design 
Panel with regard to the location of the buildings on the site. 

Council, at a Public Hearing on August 31st, 1972 did not approve 
the application and instructed the Director of Planning and Civic 
Development to submit a report on the rezoning of the general 
area. 

B. OPTIONS FOR REZONING 

The departmental study of district sub-centres and the inter- 
relating investigation of multi-family districts surrounding 
them is proceeding. It has not, however, determined any exact 
physical configuration for this area, thus any multiple zoning 
recommended at this time must not preclude alternative forms of 
development . 

From the examination and analysis of the various districts, some 
generalization and implications for future development can be 
assumed. To meet Council's desire for early action on this area, 
three alternative options are made in advance in completion of 
these development concepts. 

Kingsway between Joyce Street and Tyne Street is n district sub- 
centre for the surrounding area and is expected to continue^ this 
function in the future^ The inclusion of multi-family housing 
adjacent to the district centre is advantageous. Planned 
introduction of multi-family housing provides an opportunity 
for apartment living in a suburban part of the city and adds a 
stimulating diversity to the neighbourhood. The apartment 
buildings provide a transition between the activity of the 
shopping area and the quiet of the single family home. The 
commercial area also benefits because of the increase in popula- 
tion adjacent to it and the physical delineation that is created. 
The benefit of providing much needed planned environments for 
senior citizens is also fulfilled. The site of the proposed 
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senior citizens development by the Calling Foundation (Lot E 1.3 
Ac. of Lot B, Block 21, D.L. 50, plan 1511 A) adjacent to 
commercial service, and recreation facilities and within one 
block of public transit, is an ideal location for such a 
development . 

The options that follow exclude Lots 1 to 9, Block 37, D.L. 37 
(west side of Harold Street between School Avenue and the lane 
south of Kingsway). Lots 1 to 6 were the subject of a proposal 
by the Collingwood United Church, which were considered by the 
Standing Committee on Planning and Development on August 3, 
1972. The Committee's recommendation, endorsed by Council, was: 

'Recommends that the Director of Planning and civic Develop- 
ment be requested to investigate with the officials of the 
GVRD, the possibility of senior citizens housing development 
and also the possibility of this specific site for senior 
citizens housing, all on the understanding that the Collingwood 
United Church will donate their two lots adjacent for consolida- 
tion into the total site area. ' 

This matter is being analysed by the Housing Department of the 
GVRD. Church representatives had been previously advised that 
the planning Department would support rezoning of the proposed 
senior citizens housing site to a density equivalent to the 
RM-2 standard. 

The Technical planning Board report 'Apartment Zoning and 
Suburban Commercial Centre - Part A - Apartment Zoning' of 
December 21st, 1964 recommended that the zoning adjacent to 
district centres should be of moderate density and RM-2 zoning 
as being appropriate. This allows for a maximum floor space 
ratio of .75, which can be increased on larger sites to about 
1.4 through bonuses, and a height of 100 feet. However, a lower 
density and height is required in this area to provide an 
optimum transition between the commercial area and single family 
residences and still remain compatible with the character of 
the neighbourhood. Therefore , an RM-1 zoning is recommended for 
all options which allows a maximum floor space ratio of .75 with 
no increases allowed by bonuses and a maximum height of two 
storeys plus a cellar, or one storey plus a basement. 

( a) proposal 1 

Rezone from an (RS-1) One Family Dwelling District to an 
(RM-1) Multiple Dwelling District, the block bounded by 
School Avenue, Tyne Street, Latta Street and the lane north 
of kkth Avenue. (Lots 1-15, Blk. 21, D.L. 50, Plan 2120 
and Lots W. 1 Ac. and E. 1.3 Ac. of B, Blk„ 21, D.L. 50, 
plan 1511 A - see map, ) This would create an area of 
approximately 3.5 acri^s zoned for low density multiple 
development, which would be physically separated from the 
single family dwellings on the north side of kkth Avenue 
by the east -west lane between Latta and Tyne Streets. It 
is technically possible to devise a number of groupings of 
ownerships into p.'irccls of suitable size and shape for 
development to RM-1 Multiple Dwelling standards. However, 
the disadvantage to this proposal is ti^nt there is little 
likelihood of the western 1.7 acres comprising 13 .separate 
lots, occupied by 10 single family homes being redeveloped 
with low density multiple dwellings in the foreseeable future^ 
The generally good condition of the buildings and the pre- 
vailing land values suggest that individual owners will not be 
likely to consolidate their ownerships with others to form 
parcels of suitable size for such redevelopment, nor does it 
seem realistic to expect that they would be able to sell to 
others for this purpose, because the land costs to such 
developers for redevelopment at RM-1 densities are likely to 
be too high. 
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It is considered, therefore, that rezoning of the entire 
3.5 acres at this time to RM-1 Multiple Dwelling District is 
not appropriate. 

(b ) Proposal 2 

Rezone from an RS-1 One Family Dwelling District to an 
RM-1 Multiple Dwelling District, the land bounded by School 
Avenue, Tyne Street, the rear property line of homes front- 
ing on hht\\ Avenue, and the eastern boundary of the existing 
area of single family homes in the block. 

This proposal would have the advantage of providing a larger 
area for possible comprehensive low density multiple develop- 
ment. However, it is understood that the Calling Foundation 
has been unable to purchase the additional land (Lot W. 1 Ac. 
of Lot B, Blk. 21, D.L. 50, plan 1511 A). Rezoning alone ^ 
would not, therefore, be effective in serving development of 
the whole area. It would be possible for the City using 
its $1,000,000 fund to acquire Lot W. 1 Ac. for sale either 
to the Calling Foundation for an extension of its proposed 
development, or to a separate purchaser for similar housing. 
However, this course might require expropriation and the 
resulting cost might not be within reach of either the 
Calling Foundation or another purchaser. The development of 

Lot W. 1 Ac. of Lot B, separately from the adjoining site 
to the east (Lot E. 1.3 Ac of Lot B) is possible but 
the proportions of the lot would impose constraints on 
the design. 

(c) Proposal 3 

Rezone from an RS-1 One Family Dwelling District to an 
RM-1 Multiple Dwelling District (Lot E. 1.3 Ac. of Lot B, 
Block 21, D.L. 50, Plan 1511A0. 

This is the area for which the Calling Foundation originally 
requested rezoning to RMv-2 Multiple Dwelling District. 

with the present ownership situation on the adjacent lands 
this appears to be the only practical solution. The 
domestic scale and lower density provided by the RM-1 zoning 
should meet the objectives as to height of buildings raised 
at the Public Hearing. 

If application is received for rezoning the rest of the area 
(up to Latta Street) to RM-1 it is recommended that this be 
given favourable consideration, subject to satisfactory 
arrangements being concluded on closure and acquisition from 
the city of surplus street and lane and dedication for street 
widening and lane purposes." 

RECOMMENDATIONS 

The Technical Planning Board al: its meeting on March 16, con- 
sidered the report of the Director ol" Planning and civic IXwelopmont 
and RECOMMENDS that should the Calling Foundation apply for rezoning 
of Lot E. 1.3 ac. of Parcel B, Blk. 21, D.L. 50, Plan 1511 A from 
RS-1 One Family Dwelling District to RM-1 Multiple Dwelling District: 

(I) such application be approved subjectto prior compliance with the 
following conditions :- 

(i) the dedication of the north 16.5 feet of lands abutting 
School Avenue for the future widening of School Avenue ; 


cont 'd. 
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(ii) the dedication of the easterly 33 feet for the future 
widening of Tyne Street; 

(ill) the dedication and provision of a 20 foot lane along the 
rear of properties facing kkth Avenue. 

(II) it is also recommended that Lot Wo 1 Ac. of Parcel B, Blk. 21, 
D.L. 50, Plan 1511A be rezoned from RS-1 One Family Dwelling 
District to RM-1 Multiple Dwelling District, such approval 
subject to the prior compliance with the following conditions :- 

(i) the dedication of the north 16.5 feet of lands abutting 
School Avenue for the future widening of School Avenue; 

(ii) the dedication and provision of a 20 foot lane along the 
rear of properties facing 44th Avenue. 

It is also further RECOMMENDED that should the above conditions or 
such other conditions as set by Council not be complied with by 
the owners in order to permit the three readings of the amending 
by-law to be implemented within 120 days from the date (Public 
Hearing date) then this approval shall expire, 

AND THAT such application when received be referred for consideration 
of Council at a Public Hearing, after report from the Vancouver City 
Planning Commission „ " 


DELEGATION REQUEST: The Calling Foundation 
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FINANCE MATTERS 

CONSIDERATION 

1. Re - P.C. 255 Sutton, R.G. 

The Corporation Counsel reports as follows: 

The following resolution has been received from the Board 
of Police Commissioners: 

"A letter was received from P.C. 255 Sutton, R.G. 
requesting the Board to consider payment of legal 
expenses incurred as a result of his being charged 
with Criminal Negligence following his involvement 
in a traffic accident while on duty on September 
1st, 1972. Constable Sutton was found "Not Guilty" 
of the charge. He forwarded an account for profes- 
sional services submitted by Mr. G.L. Murray, Q.C. 
in the amount of $1,000.00. 


Moved : 


»THAT the account of Mr. G.L. Murray, Q.C. in the 
amount of $1,000.00 for professional services 
rendered in connection with the defence of P.C. 
255 Sutton, R.G. on a charge of Criminal Negli- 
gence be submitted to City Council with a recom- 
mendation for payment under the provisions of 
Section 472 of the Vancouver Charter. »" 

In accordance with Council's standing instructions I have 
considered the account as rendered and I believe that if 
this account were taxed it would be found to be reasonable 
and allowed by the Taxing Officer. 
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PART REPORT TO COUNCIL 


STANDING COMMITTEE ON FINANCE & ADMINISTRATION 


A meeting of the Standing Committee of Council on Finance and 
Administration was held in the No. 1 Committee Room, Third Floor, 
City Hall, on Thursday, March 15th at 1.30 p.m. 


PRESENT: Alderman Bowers (Chairman) 

Alderman Gibson 
Alderman Harcourt 
Alderman Volrich 

CLERK TO THE 

COMMITTEE: R. Henry 


1 . Labour Negotiations: Outside Workers' Union 

Representatives of the Canadian Union of Public Employees 
Local 1004 appeared before the Committee and submitted a brief 
dated March 15th, 1973 expressing their concerns with the present 
system of labour negotiations and in this regard cited examples 
of matters outstanding in respect of 1972 negotiations. 

A full discussion followed this presentation by the Union 
representatives and after due consideration it was 

RESOLVED that Council's negotiating team and the Union representa- 
tives continue negotiations on outstanding labour matters for an 
additional three weeks in an endeavour to settle such questions, 
following which a progress report be made forthwith to this 
Committee . 


ma 


REPORT TO COUNCIL 


JOINT MEETING 


STANDING COMMITTEES ON FINANCE & ADMINISTRATION 
AND SOCIAL SERVICES 

MARCH 15, 1973 

A joint meeting of the Standing Committees of Council on 
Finance and Administration and Social Services was held at approximately 
9:30 a.m., in No. 1 Committee Room, third floor. City Hall. 


PRESENT: 


CLERK TO 
THE COMMITTEE! 


Alderman Bowers (Chairman) 

Aldermen Gibson, Harcourt, Hardwick, 

Linnell, Marzari, Rankin and Volrich 


M. Kinsella 


RECOMMENDATIONS 

1973 Estimates - Civic Grants (Health, Welfare and Recreation) 

The Committees considered the report of the Director of Social 
Planning on 1973 Civic Grants (Health, Welfare and Recreation) . 
This report was in two parts; Part I - Civic Grant Recommendations re 
Health, Welfare and Recreation; Part II - Recommendations in response 
to Council's Resolution of October 3, 1972, re more efficient procedures 
for dealing with Civic Grants. 


PART I 


SCHEDULE A 


RECOMMENDED TPiAT grants be approved as follows subject to: 

(a) the conditions outlined in the attached report of the Director of 

Social Planning. 

(b) any further conditions allowed by the Standing Committees and 

noted below. 

(c) the agencies obtaining cost sharing under Canada Assistance Plan. 


ORGANIZATION 


1973 REQUEST 


Family Service Agency $70,000 
Less I CAP Est. Recovery 


Activator Unit 7,000 
Less: CAP Est. Recovery 


Dugout Day Centre 7,000 
Lesst' CAP Est. Recovery 


Meals on Wheels (VON) 5,000 
Less I CAP Est. Recovery 


Crisis Int ptvention S. 15,000 
Suicide Prevention Centr* 
Less I CAP Kst. Recovery 


Salvation Army 17,500 
Less CAP Est. Recovery 

Vancouver Indian Centre 16,350 
Society 

Less* CAP Est. Recovery 


197 3 COMMITTEES 
RECOMMENDATIONS 

$ 40,000 
20,000- 


5,000 
2,500- 


FURTHER 
CONDITIONS 


6,500 
3,250- 

5,000 
2,500- 


12,500 
6,250- 

12,500 
6,250- 

15,000 

7,500- 


Cont'd. 
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AND SOCIAL SERVICES, MARCH 15, 1973 


SCHEDULE A (continued) 


ORGANIZATION 1973 REQUEST 1973 COMMITTEES FURTHER 

RECOMMENDATIONS CONDITIONS 


(I. Canadian Paraplegic Assn. $15,000 $ 6,500 

Less* CAP Est. Recovery 3,250- 

< . Community Music School 10,000 NO ACTION 

Less I CAP Est. Recovery 


Big Brothers of B.C. 17,000 13,000 

Less« CAP Est. Recovery g 500- 

Kiwassa Neighbourhood 6,000 6 000 
Services Assn. 

Lesst CAP Est. Recovery 3,000- 


Neighbourhood Services 

Association 50,000 38,000 

Lesst CAP Est. Recovery 19,000- 


Neighbourhood Services As- 45 00O 35,000 
sociation - Community Dev. ' ~>~>,^^^ 
Lessi CAP Est. Recovery 17,500- 


II. Boys Clubs of Vancouver 10,000 10,000 

Lesst CAP Est. Recovery 5,000- 

2,000 1,500 

IS. Canadian Diabetic Assoc. 750- 
Lessi CAP Est. Recovery 


SCHEDULE B - INFORMATION CENTRES 

RECOMMEND approval subject to the amounts listed below being 
inclusive of any advance payments made to these Information Centres 
by the City this year 

FURTHER RECOMMENDED THAT for those Information Centres designated 
with an asterisk, the funds be paid directly to the Local Area 
Council in each case. 

ALSO RECOMMENDED approval of the following criteria suggested 
re Information Centres in the report of the Director of Social Planning: 

(a) to allow Information Centres to use the funds provided for 
categories other than rent and utilities. 

(b) to eliminate the requirement that Information Centres supply 
financial reports on a quarterly basis. The Social Planning 
Department is encouraging Information Centres to provide 
activity reports through the new Community Information Centre 
at Crisis Centre. These will be incorporated in an Information 
Centre Newsletter, widely circulated and available to Council 
on a regular basis. 


Cont'd 


640 


STANDING COMMITTEES ON FINANCE & ADMINISTRATION 
AND SOCIAL SERVICES, MARCH 15, 1973 


SCHEDULE B (continued) 


ORGANIZATION 


1973 REQUESTS 1973 COMMITTEES 
RECOMMENDATIONS 


16. Fraserview-Killarney 

(Action Centre)* 

17. United Community Services 

18. Riley Park (Red Door)* 

19. Frog Hollow Neighbourhood 

House 

20. Mount Pleasant* 

21. Grandview-Woodland* 

22. Kitsilano* 

23. West End Community 

Bulletin Board* 

24. Khalsa Divan 

25. Cedar Cottage 

26. Skid Road 


27. 
28. 
29. 

30. 
31. 


Ren f rew* 

Dunbar-West Point Grey* 
Fairview 


Resource Centre for 
Peoples' Services 

The Prisoners' Information 
Centre (operated as the 
"Inside-Out" group in 
Matsqui Priaon ) 


32. Native Infor. Centre 


$ 3,300 


** 

3,687.48 

2,914 
6,440 
6,110 
1,359.59 



3,303 
2,080 

6,000 

2,336.24 

1,963 

$ 6,770.85 

2,362 

$ 5,760 


I 3,300 

NO ACTION 

3,900 
3,700 

3,000 
5,100 
5,100 
1,400 



3,300 
2,100 

4,900 
2,400 
2,200 


NO ACTION 
NO ACTION 

NO ACTION 


FURTHER 
CONDITIONS 


Area Councils 

33. Fraserview-Killarney 

34. Riley Park - Youth 

Enterprises 

35. Grandview-Woodland 


SCHEDULE C - GENERAL 


NIL 
NIL 

NIL 


NO ACTION 
NO ACTION 
NO ACTION 


RECOMMEND approval of the following grants subject to the special 
conditions noted: 


ORGANIZATION 


36. 
37. 


38. 


1973 REQUEST 


$ 1,000 


Se-Cure Organization 

X-Kalay Foundation 
Society 

2 requests a) Douglas Park 6,390 
b) Vesuvius Summer Camp 


Mental Patients Assoc. 
Surplus Equipment 


4,215 
10,000 


197 3 COMMITTEES 
RECOMMENDATIONS 

$ 1,000 


3,500 
5,000 


FURTHER 
CONDITIONS 


to be used for 
Douglas Park 
Proqraun only. 


Cont'd 
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SCHEDULE C ( continued) 

ORGANIZATION 1973 REQUEST 


39. United Community 

Services 

40. Outward Bound of B.C. 

41. YWCA - Rooms Registry 

Sunset Area Worker 

42. Educo School 

43. Western Institute for 

the Deaf 




8,900 

19,503 
11,904 



10,000 


14. B.C. Borstal Assoc. 

15. Elizabeth Fry Society 

'16. Vancouver Community 
Legal Assistance 

7. 3-H Society 

8. John Howard Society 
49. V.O.N. 


IiO. S.P.E.C. 


$ 3,600 
8,300 

31,000 

13,000 
5,000 
36,000 


8,000 


1. YWCA Pender Branch - 

Strathcona New Canadians 

2. Vancouver Neurological 

Centre 

3. Seafarers Union of B.C. 
^4. God's Rescue Mission 

5. St. James Gas town Workshop 

6. Youth Employment 
Services 


9,500 

7,950 


5,961 
6,000 

4,000 


M. Canadian Cultural Society 
of the Deaf 

8. First United Church - 
Chinese Youth Worker 

^9. Older Boys' Parliament 

0. Coast Foundation Society 

61. East End Youth Centre 


62. Community Transportation 
Services 


175 
10,330 

500 
140,100 
37,000 


19 73 COMMITTEES 
RECOMMENDATIONS 

NO ACTION 

NO ACTION 

NO ACTION 
7,500 

NO ACTION 


FURTHER 
CONDITIONS 


7,000 


NO ACTION 
5,000 

15,000 

7,000 

NO ACTION 

17,500 


5,000 


7,500 

7,000 

NO ACTION 
1,000 
6,000 

4,000 


175 

NO ACTION 

NO ACTION 
NO ACTION 
NO ACTION 

NO ACTION 


Subject to 
effort on part of 
Organization to 
secure Provincial . 
funding in future; 
Organization to 
report to Director 
of Social Planning 
as to success of 
efforts . 


Subject to funding 
from the Provincial 
Government 

Subject to this 
amount being 
inclusive of the 
cost of a refuse 
container 


Subject to attempts 
at funding from 
Canada Manpower. 
Organization to 
report back to 
Director of Social 
Planning as to 
success of efforts. 


STANDING COMMITTEE ON FINANCE & ADMINISTRATION 
AND SOCIAL SERVICES 
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SUPPLEMENTARY ESTIMATES - LATE APPLICATIONS 

The Committees considered the following late applications and 
RECOMMENDED 

ORGANIZATION 1973 REQUEST 1973 COMMITTEES 

RECOMMENDATIONS 

1. Variety Club 

International $ 2,650 $ 2,650 

Grant equal to the amount of the rental of the Queen Elizabeth 
Theatre in connection with the Organization's annual Telethon in 
aid of handicapped children. 

2. Greater Vancouver 

. Helpful Neighbour 2,400 2,400 

Society 

Your Committees took no action on the following late grant requests: 

The National Council of Jewish Women of Canada - $8,000 
Little Mountain Recreational Society - $3,000 

SUMMARY OF 1973 HEALTH, WELFARE AND RECREATION GRANTS 

1973 TOTAL REQUESTS $762,244.16 

1973 TOTAL RECOMMENDATIONS 351,125.00 

Less: CAP Estimated Recovery -103, 250. 00 

1973 NET TOTAL COST TO CITY $247, 875. 00 


Alderman Gibson undertook to enter into discussions with the 
Minister of Health Services and Hospital Insurance, re the Province 
assuming full financial responsibility for the following agencies: 

Crisis Intervention and Suicide Prevention Centre 
Western Institute for the Deaf 
Victorian Order of Nurses 
Vancouver Neurological Centre 


In considering these grants your Committees felt that in future 
years, it would be helpful if the total annual budget for each 
organization requesting a grant were shown for information. 


REFERRAL 


RECOMMENDED 

THAT your Committees' recommendations as outlined above with 
respect to Part I of the Director of Social Planning 's report, be 
referred to a special evening meeting of Council and all groups 
affected be given advice of these Committees' recommendations on 
their respective applications and allowed an opportunity of speaking 
to Council at this special evening meeting, if they wish to appeal the 
Committees grant recommendations. 


Cont'd 


STANDING COMMITTEES ON FINANCE & ADMINISTRATION 
AND SOCIAL SERVICES 


PART II 


In response to Council's Resolution of October 3, 1972, the 
Director of Social Planning submitted the following suggestions for 
more efficient processing of civic grants: 

"I. That 1973 grants, as approved by Council, except 
for non-recurring grants or grants subject to 
conditions, be recommended to the following years' 
Council for approval at the first Council meeting 
of 1974. Thus, in effect, the Council would now 
be also considering 1974 grants, and if this 
then becomes a matter of regular procedure, our 
Civic Grant timing would then be compatible with 
that of United Community Services and would 
enable us to establish a more efficient joint 
evaluation procedure as well as a more effective, 
more innovative Civic Grant program that emphasizes 
priorities rather than precedent. 

II. Within the framework of this special arrangement, 
the Director of Social Planning prepare for the 
Social Service Committee's approval a program 
of new criteria and priorities for 1975 Civic 
Grants." 

Discussions ensued on these proposals and it was 
RESOLVED 

THAT these suggestions be referred to a subsequent meeting 
when a report from the Director of Social Planning will be 
received in approximately two months time, on the suggested new 
grant procedures. 


The meeting adjourned at approximately 11:00 a.m. 


CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 
APRIL 3, 1973 

A Regular meeting of the Council of the City of Vancouver was 
held on Tuesday, April 3, 1973, in the Council Chamber at 
approximately 2:00 p.m. 

PRESENT ; Mayor Phillips 

Aldermen Bowers (3:00 p.m.), Gibson, Harcourt, 
Hardwick, Linnell, Marzari, Massey, 
Pendakur, Rankin and Volrich 

CLERK TO THE COUNCIL: R. Thompson 

PRAYER The proceedings in the Council Chamber were opened 

with prayer. 

ACKNOWLEDGMENT 

The Mayor acknowledged the presence in the Council Chamber of 
students from Holy Cross School, under the direction of Mrs. V.Wilson. 

'IN CAMERA ' MEETING 

There was no 'In Camera' business to be discussed. 

ADOPTION OF MINUTES 

MOVED by Aid. Linnell, 
SECONDED by Aid. Gibson, 

THAT the Minutes of the Regular Council meeting, including the 
'In Camera' portion, dated March 27, 1973, be adopted. 

- CARRIED UNANIMOUSLY 


PRIVILEGE 

Alderman Gibson referred to a newspaper report in reference 
to his absence from Council meetings and therefore called upon the 
City Clerk to advise of his record of attendance to date. The 
City Clerk reported Alderman Gibson had attended 12 meetings, had 
leave of absence in respect of one meeting and was absent on one 
other occasion. 


COMMITTEE OF THE WHOLE 


MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT the Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 


- CARRIED UNANIMOUSLY 


REPORT REFERENCE AND DEPARTMENT REPORT 


Blood Alley Square and Trounce Alley: 
Beautif ication Project (Clause 6 of 
Department Report (Building & Planning matters) , 
dated March 30, 1973) 

Mr. Tattersfield of Philip Tattersfield and Associates gave 
a report explanation of the beautif ication project as referred to 
in this clause and showed slides. 

MOVED by Aid. Hardwick, 

THAT this clause of the Department report be received for 
information. _ CARRIED UNANIMOUSLY 
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UNFINISHED BUSINESS 

1. Roads and Transportation Association 
of Canada; Conference in Toronto 

On March 20, the Council received a letter from the Mayor 
recommending Aid. Pendakur be authorized to attend the Conference in 
Toronto, May 11, of the Roads and Transportation Association of 
Canada. Alderman Volrich then moved as follows: 

"THAT the Mayor's proposal be approved and Alderman Pendakur be 
authorized to attend the conference at the City's expense". 

(carried) 

In order to obtain further information the matter was tabled, 
and tabled again by the Council on March 27, 1973. 

After due consideration this day the motion was put and CARRIED. 
(Alderman Rankin voted in the negative) 

2 . Christ Church Cathedral Development 

After hearing representations at a night Council meeting on 
March 27th, both for and against the proposed Christ Church 
Cathedral development, it was, 

MOVED by Aid. Volrich, 

THAT the Council advise the Technical Planning Board that 
the Council does not favour the form of development in respect 
of the Christ Church Cathedral, as set forth in development permit 
application No. 60332. 

(tabled) 

MOVED by Aid. Massey, 

THAT the whole matter be tabled for one month. 

- CARRIED 

(Aldermen Gibson, Hardwick, Linnell and 
Rankin voted against the motion to table) 

Power to Prevent Demolition 

MOVED by Aid. Gibson, 

THAT the Director of Planning and Civic Development and the 
Corporation Counsel advise the City Council of the required action 
to place a Charter Amendment before the Legislature at its next 
sitting, to prevent owners from demolishing buildings when it 
is not considered in the public interest that such action be taken. 

- CARRIED UNANIMOUSLY 

3 . Liquor Laws 

It was agreed to defer consideration of this matter pending 
the hearing of delegations later this evening. It was also, 

MOVED by Aid. Linnell, 

THAT representations by delegations in respect of this hearing 
be limited to five minutes as a general rule. 

- CARRIED UNANIMOUSLY 

COMMUNICATIONS OR PETITIONS 

1. Cancellation of License: 

Mr. Gee Wing (210 Carrall Street ) 

A communication was received from the Chief License Inspector 
under date of March 20, 1973, recommending, in view of convictions 
under the Lodging House By-law, cancellation of the 1973 Multiple 
Dwelling License No. 28048 of Mr. Gee Wing, licensee of the 
premises at 210 Carrall Street. It was suggested that the matter 
be heard by Council on April 10th. 

MOVED by Aid. Rankin, 

THAT this matter be considered by Council on April 10, 1973, 
at which time the licensee will be given an opportunity of being 
heard . 

- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIONS (cont'd) 
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2 . Shannon Property 

The City Clerk, under date of March 29, 1973, submitted a 
letter recommending as follows: 

"that the Shannon Property hearing be held at the 
City Hall Wednesday, April 18 at 7:30 p.m., and 
the application to amend the zoning by-law in 
respect of 'Marinas' be held at the same time*^. 

MOVED by Aid. Volrich, 

THAT the foregoing recommendation of the City Clerk be 
approved , 

- CARRIED UNANIMOUSLY 

3. Policy re Service Stations, 
particularly Car Washes 

The Mayor submitted a letter from the B.C. Petroleum Association 
in which clarification of Council's policy on service stations 
and particularly car washes, is sought. The Mayor recommends a 
meeting of all members of Council be held in #1 Committee Room 
on a Thursday afternoon to discuss the subject. 

MOVED by Aid. Hardwick, 

THAT the Mayor's recommendation be approved and the City Clerk 
make appropriate arrangements, 

- CARRIED UNANIMOUSLY 

4. Greater Vancouver Regional District: 
Park Committee 


The Park Board submitted the following letter under date of 
March 28, 1973: 

"liie follcAving is an excerpt from tlie minutes of the last 
meeting of tlie Board held on Marcli 26, 1973: 

The City Clerk advised tiiat Git*/ Council on February 
20 i^xiGsed the folla.ving resolution: 

. . . . "ii-iat tlie Pork ]3o£u:d be requested to advise the 
City Council of the Park Commissioner the Par]<; 
Board wou].d li]~;e to liavo attend Regional 
District Park Caix.iittoG ncetings as a non- 
voting ouserver, in order tliat tlie Council 
miy tlien advise tiio Rec^ional District ' . . . . 

It was regularly moved and seconded, 

ilEDOLVLD: Tiiiit Corrnussioner McCrcery be appointed 
and City Couiicil 1x2 advised. 

- Carried. 

It was iK)U^u tJrit all members of tJie RcKjional Park 
Coniidttcc receive a stiix"'nc,l for attending meetings 
and it was regul<M):ly noved iuid Kccx)nded, 

RISOJ^.Vl'xU: 'ihat tiio Park Pcvird memljer receive 
tiie same sti^xmu rccciveci by oUier 
attexKlees and tliat City Council he 
roquostfxl to provicie tlie func]s, 

- Carried." 


cont 'd 
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COMMUNICATIONS OR PETITIONS (cont'd) 

G.V.R.D. Park Committee (cont'd ) 

MOVED by Aid. Rankin, 

THAT the foregoing communication be received. 

- CARRIED UNANIMOUSLY 

5. Rezoning: N/S West 10th Avenue 
between Cambie and Yukon Streets 

It was agreed to defer the communication from Mr. Ronald 
Dent in respect of his rezoning application to later in the day 
when Clause 3 of Departmental report (Building and Planning 
matters), dated March 30, will be under consideration, (see page 7) 

6. Meeting of Mayors of Major Cities 
Toronto, May 7th 

The Mayor submitted a letter dated April 3, as follows: 

"The meeting of Mayors of major cities 
across Canada has been arranged for Monday, May 7th in 
Toronto. The response has been very good from Mayors 
all across the country, including Mayor Drapeau of 
Montreal . 

The thinking is that the agenda would 
be devoted primarily to financial needs of the municipalities. 
The morning session would be documenting and discussing these 
needs and the afternoon session, discussing strategy for how 
to go about getting more money for the cities. 

I think this meeting could be very valuable 
to the City of Vancouver. I would like Council's permission 
to go and to taice Gordon Campbell with me." 

MOVED by Aid. Rankin, 

THAT the Mayor be authorized to attend this meeting and be 
accompanied by Commissioner Ryan or the Director of Finance. 

(amend ed) 

MOVED by Aid. Bowers, in amendment, 

THAT all the words after the words 'accompanied by' be 
struck and the following be substituted therefor: 

'one nominee of the Mayor' 

- CARRIED 

(Aldermen Linnell and Rankin voted 
in the negative) 

The motion, as amended, and reading as follows was put and 
CARRIED: 

"THAT the Mayor be authorized to attend this meeting 
and be accompanied by one nominee of the Mayor" 

(Aldermen Linnell and Rankin voted 
in the negative) 
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BOARD OF ADMINISTRATION, DEPARTMENT AND OTHER REPORTS 

A. BOARD OF ADMINISTRATION 

General Report, March 30, 1973 

WORKS AND UTILITY MATTERS 

MOVED by Aid. Hardwick, 

THAT the Board of Administration recommendations contained 
in this report consisting of Clauses 1 to 3 identified as follows, 
be approved : 

Clause 1: Closure of Lane East of Oak Street, North of 

17th Avenue, adjacent to Lot 33 and Lots 1 to 4 
of Lots 34 to 36, Block 496, D.L. 472, 
Plan 2830 

Clause 2: Railway Crossing Protection Requirements necessary 
to impose an Anti-Whistling By-law for trains on 
the Burlington Northern Railway from Boundary 
Road to Clark Drive 

Clause 3: Local Improvements by Petition 

- CARRIED UNANIMOUSLY 

Grade Crossing Protection, etc . 

In respect of grade crossing protection and railroad re- 
location Legislation, Alderman Pendakur proposed that an overall 
planning report in this regard should be developed to take 
advantage of Federal Legislation. 

In this regard Commissioner Ryan reported a comprehensive 
report was made to Council last year respecting grade crossing 
protection and could be circulated to Council for information. 

After due consideration it was suggested by the Mayor that 
the Civic Development Committee look into this whole matter and 
obtain information. 


FINANCE MATTERS 

Additional Furniture and Equipment: 
Mayor and Aldermen (Clause 3) 


The Council considered this clause proposing a $3,000 
appropriation in the City Clerk's budget in respect of purchase 
of miscellaneous furniture and equipment for the offices of 
various members of Council. ' 

MOVED by Alderman Rankin, 

THAT, as miscellaneous furniture and equipment items are 
required for the offices of members of Council, such be brought 
to Council for consideration in the normal way; 

FURTHER THAT approval be given to obtaining the typewriter 
required for Alderman Bowers ' office. 

- CARRIED 

(Aldermen Pendakur and Volrich voted 
in the negative) 

MOVED by Aid. Hardwick, 

THAT the recommendations of the Board of Administration, 
contained in Clauses 1 and 2 of this report respecting Investment 
Matters (Various Funds) - February, 1973 and Business Orientation 
Programme, respectively, be approved. 


- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd ) 

PERSONNEL MATTERS 

MOVED by Aid, Linnell, 

THAT the recommendation of the Board of Administration con- 
tained in this report respecting July 1st Dominion Day and 
November 11th Remembrance Day, be approved, 

- CARRIED UNANIMOUSLY 

August Holiday 

MOVED by Aid, Volrich, 

THAT the Council consider declaring a Civic holiday on 
the first Monday in August of 1973 and 1974, and in this regard 
a report be obtained from the Board of Administration on the 
matter , 

- CARRIED UNANIMOUSLY 

PROPERTY MATTERS 

The Council considered this report containing clauses 1 to 7 


identified as 

follows : 

Clause 

1 : 

Vesting Orders, Britannia Community Services 



Centre Project 

Clause 

2: 

Acquisition: 467 West 10th Avenue 

Clause 

3 : 

Acquisition for Britannia Community Services 



Centre Site: 1618 Napier Street 

Clause 

4: 

Acquisition for Knight Street Widening 



33rd Avenue to 41st Avenue 

Clause 

5: 

Lease Renewal: Lot 8, D,L, 181, 196, 2037 



Dunlevy & Prior Streets 

Clause 

6: 

Acquisition for Arbutus-Burrard Connector 



2127 Cypress Street 

Clause 

7: 

Establishment of Land for Highway Purposes 



(Jericho Area) 


Action was taken as follows: 


MOVED by Aid, Pendakur, 

THAT the recommendations of the Board of Administration 
contained in Clauses 1 to 6 inclusive be approved, 

- CARRIED UNANIMOUSLY 

MOVED by Aid, Rankin, 

THAT consideration of Clause 7 of the report be tabled until 
the matter of 38 acres of Jericho land has been dealt with, 

- CARRIED UNANIMOUSLY 

Road Alignment West of Trimble Street 

At this point the Mayor requested the Board of Administration 
report, within the next few weeks, on the present status of the 
plan in regard to road alignment, N/W Marine Drive, West of 
Trimble Street, 


1 
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BOARD OF ADMINISTRATION, DEPARTMENT OTHER REPORTS (cont'd ) 

B„ DEPARTMENT REPORT 
March 30, 1973 

BUILDING AND PLANNING MATTERS 

Rezoning: N/S West 10th Avenue 

between Cambie and Yukon Streets (Clause 3 ) 

In consideration of this clause, in which it is recommended 
the rezoning application be refused, a letter was noted from 
Mr. R. Dent, barrister, requesting permission to withdraw the 
application and asking the application fee of $75.00 be returned, 

MOVED by Aid. Hard wick, 

THAT permission to withdraw the application be granted; 

FURTHER THAT the matter of return of deposit be referred to 
the Board of Administration for appropriate action. 

- CARRIED UNANIMOUSLY 


The Council considered the balance of this report containing 
clauses identified as follows: 


Clause 1: 5265 and 5275 Aberdeen Street 
Clause 2: Civic Design Panel Membership 
Clause 4: Rezoning: N/E corner of Eraser 
and 31st Avenue (Mr. P. Krause) 
Clause 5: 1010 - 1016 Clark Drive 

Clause 7: Proposed Public Housing for Single Women 


Action was taken as follows: 


MOVED by Aid. Hardwick, 

THAT the recommendations of the City Officials contained 
in Clauses 1, 2, 4 and 7 be approved and that Clause 5 be received 
for information. 

- CARRIED UNANIMOUSLY 

(Action on Clause 6 re Blood Alley Square and Trounce Alley 
Beautif ication Project is shown on page 1) 

FINANCE MATTERS 

West End Community Centre $2,000,000 
Borrowing By-law 


MOVED by Aid, Bowers, 

THAT the recommendation of the officials contained in this 
report be approved . 

- CARRIED UNANIMOUSLY 

C„ Report of Standing Committee on 

Finance and Administration, March 29, 1973 

The Council considered the report of the Standing Committee 
on Finance and Administration, dated March 29, 1973, containing 
the following clauses: 

Clause 1: Adoption of Minutes 

Clause 2: Attendance at Night Meetings: 

Senior Staff 
Clause 3: City Insurance 

MOVED by Aid, Bowers, 

THAT Clause 1 of this report be received for information 
and Clauses 2 and 3 adopted, after striking the word 
'actually' in the proposed regulation offered by the Board of 
Administration in regard to attendance at night meetings. 


- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 


D. Report of Special Conunittee 
on Housing, March 27, 1973 

The Special Committee on Housing submitted the following report 
dated March 27, 1973: 

"A meeting of the Special Committee on Housing, which committee 
comprises Alderman Harcourt, Alderman Hardwick, Alderman Marzari 
and Alderman Rankin was held in No. 1 Committee Room, 3rd Floor, 
City Hall on Tuesday, March 27th, 1973 at 10.00 a.m. 

PRESENT: Alderman Harcourt (Chairman) 

Alderman Hardwick 
Alderman Marzari 
Alderman Rankin 

ALSO 

PRESENT: Commissioner L.E. Ryan 

Supervisor of Property & Insurance 
Director of Finance 
Director of Social Planning 
A.D. Geach, Assistant Director 
Community Planning 
D. Morgan, Health Department 
J. Cotgrave, Property & Insurance 
M. Colcleugh, City Department of 

Welfare & Rehabilitation 
Rev. R.A. Burrows, First United Church 
Mr. T. Hoffman, First United Church 
Mr. R. Hamilton, United Housing Foundation 
Mr. R.U. Stratton, B.C. Housing Foundation 
Mr. J. Yardley, Architect for United 

Housing Foundation 
Mr, C.G. Sutherland, B.C. Housing Management 

Commission . 

CLERK: M. Kinsella. 

Your Committee submits the following recommendations to 
Counci 1 . 

RECOMMENDATION 

1. Improving the quality of residential 
accommodation for low income single 
people living in the Downtown East Side. 

The Committee had for consideration a report of the Director 
of Social Planning dated March 20, 1973. Tne report outlined 
several matters for improving the quality of residential accommoda- 
tion tor low income single people living in the downtown area. 
It was specifically concerned with the proposal that non-profit 
societies purchase hotels, renovate and manage them for the benefits 
of the residents. 

A non-profit society recently commissioned a 'Housing and 
Lodgiiig-Ilousc Rehabilitation Feasibility Study', The study dealt with 
one hole] in some detail although others were investigated. Tl^e 
detailed study revealed that to repay a CMHC mortgage (which would 
cover both the cost of purchase and the cost of renovation) , and 
to run tl)o hotel, would necessitate charging rents in excess ot the 
$67.50 maximum cuirrcntl y available to people receiving social 
assistance. Without a subsidy, the hotel could not be run for the 
benefit of low-income residents. 

Inspections of other Downtown Eastside hotels have suggested 
that in nearly every case, renovation costs are likely to be high. 
If these costs are met solely from a mortgage, then rents in the 
renovated hotels will be beyond the moans of low-income tenants. 
(It is the opinion of one senior building official of the CMHC 
that, in most cases, it is less costly to renovate hotels in the 
inner-city than to undertake new construction in that area.) 


cent 'd 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 


Report of Special Committee on Housing 
March 27, 1973 (cont'd) 


The alternative methods of subsidizing are either: 

a) To charge rents that will provide revenue sufficient 
to meet expenditures and to subsidize tenants who 
are unable to pay the full rents. If the subsidies 
were to be made by the City, the arrangement would 
require the City's close and continuous involvement 
with tenants — not all of whom would necessarily 

be on social assistance. 

Or: 

b) To make Civic Grants to non-profit societies to help 
defray that part of the cost of renovation which is 
the shortfall between annual expenditure (mortgage 
repayment and operating costs) and annual revenue 

(rents based on the maximum shelter allowance the 
Welfare Department is able to pay single people on 
social assistance - currently $67.50 per month). 


The Committee considered the following recommendations of the 
Director of Social Planning: 


1. That Civic Grants of up to $2,000.00 per unit of 
accommodation be made available to non-profit 
societies to help defray that part of the cost of 
renovation which is the shortfall between annual 
expenditure (mortgage repayment and operating costs) 
and annual revenue (rents based on the maximum shelter 
allowance the Welfare Department is able to pay single 
people on social assistance) . These capital costs to 
be shared 12^% City, 12^ Province and 75% Federal. 

2. That societies applying for Civic Grants for renova- 
tions be required to comply with these conditions: 

A Society must: 

a) Become the owner of the property; 

b) Have its renovation plans and costs 
approved by the appropriate City 
Departments and Boards ; 

c) Satisfy Council that it has financially 
sound and socially acceptable arrangements 
for the good management of the hotel for 
the benefit of the residents who shall be 
low-income, single people; 

d) Enter into an agreement with the City regard- 
ing the repayment of the grant or some part 
of it, should the society: 

i) achieve an excess of revenue over 
expenditure in any year; 

11) dispose of the property. 


3. That the funds for the Civic Grants for renovations be 
from either: 

a. The $1,000,000.00 the City has been authorized to 
borrow under Schedule 24 of the 1971-5 Capital Plan; or, 

b. The residue of the amount that was authorized to be 
borrowed for Urban Renewal under the 1965-70 Capital 
Plan . 

4. That the Director of Social Planning be authorized to co- 
ordinate the processing of applications for Civic Grants 
for such renovations and to submit proposals concerning 
them to Council. 


cont ' d . 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 


Report of Special Committee on Housing 
March 27, 1973 (cont'd) 


Mr. Egan and otheis present spoke to the report and your 
Committee agreed there is a great deal of urgency for the provision 
of adequate low rental accommodation in the Downtown East Side. 
Following further discussion, it was RECOMMENDED THAT: 

(a) Recommendations 1, 2 and 3 of the report of the Director of 
Social Planning dated March 20, 1973, as outlined above, be 
approved . 

(b) Recommendation 4 of the report of the Director of Social 
Planning be amended to read: 

"That the Director of Social Planning and the Deputy 
Director of Planning and Civic Development be authorized 
to co-ordinate the processing of applications for civic 
grants for such renovations and to submit the proposal 
concerning them to_-Counci 1 " . 

(c) A fifth recommendation be added to the report of the Director 
of Social Planning as follows: 

(1) That the Corporation Counsel be instructed to bring for- 
ward a varying by-law to change the name and purposes 
of the $1,000,000 Housing Fund to Housing Development 
and Incentive Fund and to allow this fund to absorb 
losses and costs and retain profits as may be appropriate 
to its use for improving the quality and quantity of 
housing generally in the City of Vancouver. 

(ii) That Council approve the use of the $1,000,000 Housing 
Fund which the City has been authorized to borrow under 
the 1971-75 Capital Plan for the purpose of giving grants 
to non-profit societies to renovate hotels in the Down- 
town East Side area. 

(iii) That Council, should it agree to recommendations (i) 
and (ii) above, authorize the Housing Committee to 
finance a non-profit society in a pilot project to 
renovate a building on the Downtown East Side on the 
basis of up to $2,000 maximum per unit of accommodation; 
such society to be incorporated under the terms outlined 
in Recommendation 2 of the report of the Director of 
Social Planning dated March 20, and quoted above. 

2 . Oppenheimcr Lodge 

Background 

Council on May 30, 1972, passed the following motion with 
respect to tenants ' participation in management of Oppenheimcr Lodge: 

"THAT the City Council accept responsibility for management. 
However, the precise details therefor including tenant parti- 
cipation be laid over f or 2 weeks and in the meantime the 
First United Church be requested to advise on their views on 
the matier of tenant participation in the management". 

Council on June 13, 1972 when considering the Board of Admin- 
istration report of June 9, 1972 on discussions with the First 
United Church regarding tenant participation in the management of 
Oppenheimer Lodge moved: 

"THAT the Chairman of the Standing Committee on Planning and 
Civic Development establish a working committee comprised of 
representatives from Property and Insurance, Department of 
Planning and Civic Development and Department of Social 
Planning, Mr. C.G. Sutherland, B.C. Housing Management, to 
work v/ith the First United Church on a management report for 
Oppenheimer Lodge". 

Several meetings of the working committee were held during 
1972 and since January, 1973 the Housing Committee (formerly the 
Skid Road Housing Committee) has had this matter under review, 
and it referred to a previous management report to the concerned 
officials for amendment and report back. 


cent 'd. . 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

Report of Special Committee on Housing 
March 27, 1973 (cont'd) 


Your Committee today considered a revised Management Report on 
Oppenheimer Lodge from the Board of Administration dated March 22, 
1973. A full discussion ensued and it was 

RECOMMENDED that the Board of Administration's revised Manage- 
ment Report on Oppenheimer Lodge, dated March 22, 1973, be approved. 

Following the March 1, 1973 meeting of the Housing Committee, 
representatives of the First United Church met with the potential 
residents of Oppenheimer Lodge and with representatives of the 
Property and Insurance Department, at which time it was agreed 
that the First United Church submit to this meeting a proposal 
respecting a resident organizer consultant. 

Rev. R.A. Burrows submitted the following proposal for con- 
sideration of the Committee: 

"It is recommended that an organizer-consultant be employed 
by First United Church for not less than one year to work 
with the residents of Oppenheimer Lodge. This position to 
begin when the initial 144 residents have been selected 
(approximately October 1, 1973) and a grant provided by the 
City of Vancouver to First United Church for this purpose. 

The duties of the organizer-consultant shall include: 

(a) Help organize the Residents' Association of Oppenheimer 
Lodge . 

(b) Attend all meetings of the Residents' Association. 

(c) Help the Residents' Association establish its terms of 
reference and procedures. 

(d) Help the Residents' Association establish election pro- 
ceduies for its officers and/or representatives to the 
Resiflents ' Committee. 

(e) Work closely with the residents of Oppenheimer Lodge as 
they work towards establishing an autonomous residents ' 
association . " 


RECOMMENDED by your Committee that the foregoing proposal 
with respect to resident organizer-consultant for Oppenheimer 
Lodge be approved with the addition of items (f) and (g) , as 
follows : 

(f) The First United Church submit to the Director of Social 
Planning, a progress report on this position every three 
months from date of employment of the organizer-consultant. 

(g) The Director of Social Planning give an evaluation report 
to the Housing Committee on the resident organizer- 
consultant position at an appropriate time. 

FUliTHER RECOMMENDED that the City provide funds in the amount 
of $6,000 to the First United Church for the position of resident 
organizer/consultant; payment to commence three months before the 
opening of Oppenheimer Lodge. 

There followed a discussion on the involvement of residents 
in the day to day management of the facility and it was pointed 
out that City Council had vested responsibility for the management 
of this facility in the Supervisor of Property and Insurance and 
also that the residents had indicated that they did not wish to be 
involved in this aspect of the facility. 

Following further discussion it was agreed that Alderman 
Harcourt will call the first meeting of the Tenants' Selection 
Committee at the appropriate time." 


After considering the foregoing Special Committee report, the 

Council took action as follows in respect of Clause 1 re improving 

the quality of residential accommodation for low income single people 
living in the Downtown East Side: 


cont 'd. 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

Report of Special Coimaittee on Housing 
March 27, 1973 (cont'd) 


MOVED by Aid. Harcourt, 

THAT the following recommendations be approved: 

1. That partnership subsidies of up to $2,000.00 per unit 

of accommodation be made available to non-profit societies 
to help defray that part of the cost of renovation which 
is the shortfall between annual expenditure (mortgage 
repayment and operating costs) and annual revenue (rents 
based on the maximum shelter allowance the Welfare 
Department is able to pay single people on social 
assistance) . These capital costs to be shared 125$% City, 
12%% Province and 75% Federal. 


2. That societies applying for partnership subsidies for 

renovations be required to comply with these conditions: 


A Society must: 


(a) Become the owner of the property; 

(b) Have its renovation plans and costs approved by 
the appropriate City Departments and Boards; 

(c) Satisfy Council that it has financially sound 
and socially acceptable arrangements for the 
good management of the hotel for the benefit 
of the residents who shall be low-income, 
single people; 

(d) Enter into an agreement with the City regarding 
the repayment of the subsidy or some part of it, 
should the society: 

i) achieve an excess of revenue over expendi- 
ture in any year; 

ii) dispose of the property. 

3(a) That the City's share of the partnership subsidies for reno- 
vations be from the $1,000,000.00 the City has been 
authorized to borrow under Schedule 24 of the 1971-5 
Capital Plan. 

4. That the Director of Social Planning and the Deputy 

Director of Planning and Civic Development be authorized 
to co-ordinate the processing of applications for partner- 
ship subsidies for such renovations and to submit the 
proposals concerning them to Council. 


- CARRIED UNANIMOUSLY 


MOVED by Aid. Harcourt, 

THAT the following recommendations be deferred for consid- 
eration at the next meeting of Council, and in the meantime, the 
Chairman of the Housing Committee and the Corporation Counsel 
confer with a view to re-wording the recommendations for Council's 
consideration: _ CARRIED UNANIMOUSLY 

" (i) That the Corporation Counsel be instructed to bring 
forward a varying by-law to change the name and 
purposes of the $1,000,000 Housing Fund to Housing 
Development and Incentive Fund and to allow this fund 
to absorb losses and costs and retain profits as may 
be appropriate to its use for improving the quality 
and quantity of housing generally in the City of 
Vancouver . 


cont 'd. 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

Report of Special Committee on Housing 
March 27, 1973 (cont'd) 


(ii) That Council approve the use of the $1,000,000 Housing 
Fund which the City has been authorized to borrow under 
the 1971-75 Capital Plan for the purpose of giving 
grants to non-profit societies to renovate hotels in 
the Downtown East Side area. 

(iii) That Council, should it agree to recommendations (i) 
and (ii) above, authorize the Housing Committee to 
finance a non-profit society in a pilot project to 
renovate a building on the Downtown East Side on the 
basis of up to $2,000 maximum per unit of accommodation; 
such society to be incorporated under the terms outlined 
in Recommendation 2 of the report of the Director of 
Social Planning dated March 20, and quoted above." 

(i, ii, & iii referred) 

Oppenheimer Lodge (Clause 2) 

MOVED by Aid. Harcourt, 

THAT the Supervisor of Property and Insurance's revised 
Management Report on Oppenheimer Lodge and dated March 2 0th, 
197 3, be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt, 

THAT the following proposals submitted to the Special 
Committee by Rev. R.A. Burrows in regard to appointment of a 
resident organizer/consultant for Oppenheimer Lodge and the 
duties in connection therewith, be approved: 

"It is recommended that an organizer-consultant be employed 
by First United Church for not less than one year to work 
with the residents of Oppenheimer Lodge. This position to 
begin when the initial 144 residents have been selected 
* (approximately October 1, 197 3) and a grant provided by the 
City of Vancouver to First United Church for this purpose. 

The duties of the organizer-consultant shall include: 

(a) Help organize the Residents' Association of Oppenheimer 
Lodge . 

(b) Attend all meetings of the Residents' Association. 

(c) Help the Residents' Association establish its terms 
of reference and procedures. 

(d) Help the Residents ' Association establish election 
procedures for its officers and/or representatives 
to the Residents' Committee. 

(e) Work closely with the residents of Oppenheimer Lodge 
as they work towards establishing an autonomous 
residents' association." 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt, 
THAT 

(i) the First United Church submit to the Director of Social 
Planning, a progress report on this position every three 
months from date of employment of the organizer-consultant. 

(ii) the Director of Social Planning give an evaluation report 
to the Housing Committee on the resident organizer- 
consultant position at an appropriate time. 


cont ' d . 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

Report of Special Committee on Housing 
March 21, 1973 (cont'd) 

(iii) the City provide funds in the amount of $6,000 to the 
First United Church for the position of resident 
organizer/consultant; payment to commence three months 
before the opening of Oppenheimer Lodge; cost-sharing 
of this amount to be sought from the senior governments. 

- CARRIED UNANIMOUSLY 

Standing Committee on Housing 

MOVED by Aid. Rankin, 

THAT the Special Committee of Council on Housing be classified 
as a Standing Committee. 

- CARRIED UNANIMOUSLY 


During consideration of the foregoing housing matter, the 
Council observed a short recess. 


E. Report of Chairman of 

Vehicles for Hire Board 
March 26, 1973 


Council considered the following report dated March 26, 1973, 
from Alderman Rankin, the Chairman of the Vehicles for Hire Board 
on the subject of taxi licenses: 


"For a considerable period of time the problem of taxi licenses 
has come before the Vehicles for Hire Board in a number of ways. 
As you know, in the City of Vancouver we have 363 taxis and I 
have taken the opportunity of having the Taxi Detail outline the 
ownership of the cabs, both as to individuals and the conp anies 
involved . 

The policy of the City of Vancouver has been stated in Section 5 
of the Vehicle for Hire By-law No, 4299: 

'5. The followinR limitation and restriction shall 
apply to the licensinR of the owners or operators 
of taxicabs. The total number of taxicabs owned 
or operated by such licensees shall not at any time 
exceed three hundred and sixty-three until 
such time as the population of the City as esti- 
mated by the City Clerk exceeds the total of 580,800 
people at which time licenses may be issued on the 
basis of one new license for every 1,600 people in 
excess of 580,800,' 

This is an old policy statement and finds its history from 
City Councils prior to my term on the Vehicles for Hire Board. 

There have been a great number of people in all areas of the City, 
and, for that matter, some Members of Council, who have come out 
in favour of the idea of openinf; up the taxi service on what we 
might call a wide-open basis. 1 think any history of the taxi 
industry in Vancouver would indicate that when tliis was the case, 
the quality of the taxi ownership, drivers, etc., declined sharply. 
A lot of associated crime, i.e. bootleRRinR, procurinR and many 
othei' problems, arose because p<>oplo were just not able to earn 
an adequate livin^c because of the fierce competition. I think it 
is self evident that if you allowed wide-open Ras stations in the 
City of Vancouver you would very quickly find yourself in the 
same situation and, as a matter of fact. Council has been extremely 
careful to prevent this from happeninR and has cut back on the num- 
ber of Ras stations. 


cont'd. . . 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 


Report of Chairman of Vehicles 
for Hire Board (cont'd) 


However, this matter has come up on many occasions and I thought 
the time had come for me to advise Council, which is the final 
arbiter on policy, on some general thoughts on the particular 
subject matter which is normally under the Vehicles for Hire Board, 
of which I am Chairman. 

At the present time the transferable licenses are sold probably 
anywhere from $25,000 each up to $32,000 to $34,000. Every indica- 
tion is that they arc going to go higher and higher. With this in 
mind, I am making the following proposals to Council: 

1) That wc increase the number of taxi 1 icenses by 
25 licenses of a non-transferable nature and 
that wc indicate to the present transferable 
license people that wo are prepared to protect 
no more than a fifvuvo of $20,000 to $25,000 in 
terms of their value; and 

2) That we inrreuse the annual license of the cabs 
from $80.00 a year (o $100.00 a year in order to 
have at least one more inspector dealing with 
inspections of meters, licensing, etc. 


I think that in indicating that the number of non-transferable 
licenses to be allowed should be 25 would give us a year or 
two to look at the effect of this modest proposal on the taxi 
industry in the City of Vancouver and prevent too general a 
panic from taking place. 

One has to understand that the bulk of these taxi owners are 
single individuals with one cab and it seems a correct policy 
to pursue a cautious course in terms of their equities. 

This is not intended to be a comprehensive analysis of the 
situation but merely to give Council an opportunity of discussing 
guidelines so the Vehicles for Hire Board can deal with the 
subject matter at a time agreeable to Council." 


MOVED by Aid. Volrich, 

THAT the Council refer the report of Alderman Rankin to the 
Vehicles for Hire Board with the request that the Board review 
all matters relating to taxi licenses and present regulations in 
effect, for report to Council; 

FURTHER THAT interested parties be permitted to make repre- 
sentations on the Board's report when received by Council. 

- CARRIED UNANIMOUSLY 


F. Report of Standing Committee 
on Social Services 
March 29, 1973 


MOVED by Aid. Rankin, 

THAT this report with respect to youth health service be 
approved. 


- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 


G. Civic Luncheon: 

Family Planning Conference 

The Board of Administration, under date of April 2, 197 3, 
reported as follows: 


"The city Clerk reports as follows: 

'A letter has been received from Mrs. M. F. Bishop, President 
of the Family Planning Association of B. C. , regarding a conference 
to be held at the University of British Columbia, May 22 - 24, 1973. 
The format of the Conference is Community Responses, Needs and 
Priorities and Family Planning. This is a follow-up to the Family 
Planning Conference held in Ottawa last year and which was attended 
by Alderman Linnell and the Medical Health Officer. 

The Association is requesting the City tender a luncheon on 
May 22, 19 73 for approximately 300 delegates. The approximate cost 
of this luncheon would be $1,000. The Association is also requesting 
that the City send four delegates to this three-day meeting - from 
the elected members of Council and the Health Department and the 
Welfare and Rehabilitation Department. These delegates will be 
welcome to participate in the discussions or to sit as observers, 
which ever role is considered most suitable.' 

Your Board submits the foregoing for the CONSIDERATION of 
Council. " 


MOVED by Aid. Hardwick, 

THAT no action be taken on the request for a Civic Luncheon. 


- CARRIED UNANIMOUSLY 


H. Miscellaneous Grant Requests - 1973 

The Board of Administration, under date of April 2, 1973, 
reported as follows: 


"The City Clerk reports as follows: 

'The following is a list of miscellaneous grant requests which 
have been received in this office and are submitted for Council 
consideration: 


ASSOCIATION 


EVENT 


NO. INVOLVED 


COST 


B.C. Gymnastic Assoc. 
Civic Luncheon - 
June 8, 1973 


Canadian Tour of 
National Chinese 
Republic Gym 
Team 


80 to 90 people 


not shown 


Naval Officers Assoc. 
of Canada - Reception 

VIEW 7 3 

(Kitsilano Yatch Club) 
City Host Salmon 
Barbecue 


Annual Convention 


World's Enterprise 
Championships 


Not shown 


approx. 200 


$500 
$500 


B.C. Rifle Assoc. - 
provision of an award 
to the winner of the 
Vancouver match 


89th Annual 
Prize Meeting 


not shown 


Meraloma Club - 
request for financial 
assistance 

Vancouver Police 
Bowling Committee - 
request for grant 
towards cost of 
trophies 


5 game tour of 
England & Wales 
in September 

Bowling Tournament 
April 28-29,1973 


50 players & 
officials 


$300 


cent 'd 


Regular Council, April 3, 1973 

BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

Miscellaneous Grant Requests - 1973 
(cont'd) 


Your Board notes that Council has dealt with similar requests in 
the past as follows: 

March 3, 1972 Canadian College of Teachers - No action 

Civic Luncheon taken 

Sept. 15, 1972 Lower Mainland First Aid - No action 

Championships - Travel to taken 
London, England championship 
match 

March 6, 1973 French Language Weekly Newspaper No action 

Assoc. - Civic Luncheon taken ' 

Your Board submits the foregoing for the CONSIDERATION of 
Counci 1 . " 

MOVED by Aid. Bowers, 

THAT no action be taken by Council on these grant requests. 

- CARRIED UNANIMOUSLY 

I. Report of Standing Committee 
on Civic Development 
March 8, 1973 

The Council considered this report of the Standing Committee 
on Civic Development which contains clauses identified as follows: 

CI. 1: A Proposal for Downtown Development 
CI. 2: Historical Conservation 

MOVED by Aid. Hardwick, 

THAT Clause 1 be adopted after adding to the recommendation 
on page 2 the words 

'in the year 2000' 

FURTHER THAT Clause 2 be received for information. 


- CARRIED UNANIMOUSLY 


J. Report of Special Committee 
re False Creek 
April 3, 1973 

MOVED by Aid. Pendakur, 

THAT the report of the Special Committee re False Creek, under 
date of April 3, 1973, be deferred for consideration at the next 
meeting of Council. 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Hardwick, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT the report of the Committee of the Whole be adopted. 


- CARRIED UNANIMOUSLY 
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MOTIONS 

1. Allocation of Land for Highway Purposes 
(2078 West 4th Avenue) 


MOVED by Aid. Linnell, 
SECONDED by Aid. Hardwick, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for highway purposes, the following described lands: 

1. South 2 feet of each of Lots 4 and 5 except the North 
7 feet of each Lot now road. Block 245, District Lot 
526, Plan 590 (2078 West 4th Avenue) 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for highway purposes; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
highway purposes, and declared to form and constitute portions 
of highway. 

- CARRIED UNANIMOUSLY 

2. Allocation of Land for Highway Purposes 
(5347 Knight Street) 

MOVED by Aid. Linnell, 
SECONDED by Aid. Hardwick, 

THAT WHEREAS the registered owners have conveyed to the City 
of Vancouver, for highway purposes, the following described lands: 

1. East 7 feet of Lot 13, Block 3, District Lot 711, 
Group 1, New Westminster District, Plan 1383 
(5347 Knight Street) 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for highway purposes; 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
highway purposes, and declared to form and constitute portions 
of highway. 

- CARRIED UNANIMOUSLY 

3. U. B. C. M. Brief: 

Bill 42, Land Commission Act 

Notice was called on the following motion at the Council 
meeting on March 27, 1973: 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT the Vancouver City Council express its approval of the 
brief of the Union of British Columbia Municipalities Executive, 
as prepared on Bill 42 (Land Commission Act) and presented to 
members of the Government Caucus. 

(WITHDRAWN) 

Alderman Hardwick requested permission to withdraw this motion 
in view of the action taken on the matter to date, and therefore 
with the consent of the seconder and the approval of Council, the 
motion was WITHDRAWN accordingly. 


f1 
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NOTICE OF MOTION 

1. Granville Street: Pedestrian 
Mall during July and August 

The following Notice of Motion was submitted by Alderman 
Pendakur and recognized by the Chair: 

MOVED by Aid. Pendakur, 

THAT WHEPIEAS downtown pedestrian malls have proven practical 
and successful in other Canadian cities (Sparks Street Mall in 
Ottawa and 8th Avenue Mall in Calgary) ; 

AND WHEREAS Toronto converted its major downtown street, 
Yonge Street, into a pedestrian mall for four weeks in 1973 and 
found it feasible; 

AND WHEREAS Vancouver's climate, topography and views provide 
excellent opportunities for pedestrian dominated downtown environment; 

THEREFORE BE IT RESOLVED THAT Granville Street from Cordova 
Street to Nelson Street is proposed to be a pedestrian mall for 
a selected period of six weeks during July and August, 1973, 
allowing for buses and emergency vehicles but prohibiting private 
cars ; 

FURTHER RESOLVED THAT the Director of Planning and Civic 
Development and the City Engineer report to Council within one 
month on the feasibility, and action to be taken by Council for 
implementing the above proposal. 

(Notice) 

2 . Zoning Covering Tax Free Lands 

The following Notice of Motion was submitted by Alderman 
Rankin and recognized by the Chair: 

MOVED by Aid. Rankin, 

THAT the Director of Planning and Civic Development be 
instructed to bring in a plan of zoning called Amenity 1, 2, 

3. etc., which shall be a zoning use in the City of Vancouver 
for all tax free land under the City Charter, such as schools, 
parks, community centres, churches, etc. 

(Notice) 

ENQUIRIES AND OTHER MATTERS 


Electoral and Governmental 
Reform 


MOVED by Aid. Linnell 

THAT all members of Council be included in the membership of 
the Council's committee studying electoral and governmental reform. 

- LOST 

(Aldermen Bowers, Gibson, Harcourt, Hardwick, Massey 
and Mayor Phillips voted against this motion) 
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ENQUIRIES AND OTHER MATTERS (cont'd) 
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Alderman Rankin - 
Taxi-Cab Pick-Up: 
Parking Lot at Pacific Centre 


requested the Mayor write to the 
Downtown Parking Corporation 
asking arrangements be made so 
that taxi cabs, without charge, 
may pick up passengers in the 
parking lot in the Pacific Centre 
Development. 

The Mayor agreed. 


Alderman Gibson - 
Ambulance Service 


advised of discussions with the 
Minister of Health, Victoria, in 
respect of take over of ambulance 
service. The Alderman advised 
the Minister stated it is his 
intention to take this service 
over. Alderman Gibson, however , 
pointed out that when this action 
will be taken is indefinite, and 
therefore requested the Mayor write 
to the Minister of Health and 
request action on the matter this 
year. 


Alderman Hardwick - advised that the Hare Krishna group 

Building at 1786 West 11th had been ordered to vacate their 

Hare Krishna temple at 1786 West 11th Avenue, 

but the latest information is that 
the group has not vacated. The 
Alderman therefore enquired of the 
powers the City has in the matter. 

The Corporation Counsel advised that 
it is his information this group 
was given notice to vacate, and 
the group has obtained accommodation 
outside of Vancouver. However, it 
will not be available for approxi- 
mately 20 days, therefore, the owner 
of the premises on West 11th Avenue 
has given the group a new 30-day 
notice . 


referred to a petition received 
regarding property owned by Grandmere 
Enterprises Ltd. being on the south 
side of the 2100 Block West 7th 
Avenue. It is advised the property 
is being allowed to run down and the 
neighbours are complaining. 

The Mayor stated he has requested 
the officials to enforce all the 
City by-laws involved. 

The Council recessed at approximately 5:20 p.m. to reconvene 
at 7:30 p.m. in the Jewish Community Centre to hear representations 
with respect to Liquor Laws. 


Mayor Phillips - 
Property on S/S 2100 Block 
West 7th Avenue owned by 
Grandmere Enterprises Ltd. 
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The Council reconvened at 7:35 p.m., in the Auditorium of the 
Jewish Community Centre, 950 West 41st Avenue, for the purpose of 
hearing representations on the matter of the proposed licensing of 
sidewalk cafes and entertainment in beer parlours. 

Mayor Phillips was in the Chair and the following members 
present : 

PRESENT : Mayor Phillips 

Aldermen Bowers, Gibson, Harcourt, 

Hardwick, Linnell, Marzari, 
Massey, Pendakur, Rankin and 
Volrich. 


Proposed Licensing of Sidewalk Cafes 
and Entertainment in Beer Parlours 

Council, at its meeting on February 6, 1973, authorized the 
hearing of representations from interested groups and individuals 
and arrangements were made for this matter to be heard on this 
evening . 

The Mayor opened the meeting and spoke to the public assembled 
advising them in general terms of the reason for holding this 
meeting and then called upon the following in the order noted: 

Woman's Crhistian Temperance Union - Mrs. Janetta Rogers 

(brief read and filed) 

Canadian Restaurant Association - Mr. Don Bellamy 

(brief read and filed) 

Kitsilano Area Resources Association - Mr. H.L. Culham 

(brief read and filed) 

Alcoholism Foundation of B.C. - Mr. C.J. Short, President 

(brief read and filed) 

Dunbar West Point Grey Committee - Mr. R. Bacon 

(brief read and filed) 

B.C. Hotels ' Association - Mr. T. Valente 

(brief read and filed) 

Miss Isabel Duncan - brief read 

Beverage Dispensers Union - Mr. H.D. Courson 

(brief read and filed) 

Mr. Peter Turner - brief read and filed 

Vancouver Council of Women - Mrs. Smith 

(read letter supporting position of 
the Woman's Christian Temperance Union) 

Musicians' Mutual Protective Union 

(filed brief, but as no speaker present, 
the brief was read to the meeting by 
the Mayor) 

At the conclusion of the hearing of the representations, the 
Mayor read a letter from the Vancouver East Zone Council of the Royal 
Canadian Legion dated March 27, 1973, advising that representatives 
of that Association were present and would be available to answer 
questions if such were asked relating to the Royal Canadian Legion's 
licensed premises. 

MOVED by Aid. Volrich, 
SECONDED by Aid. Harcourt, 

THAT a Special Committee of Council be struck, personnel to be 
named by the Mayor, to review the presentations and submissions 
received by the Council on the matter of proposed licensing of side- 
walk cafes and entertainment in beer parlours for report back to 
Council with recommendations for submission to the proper Provincial 
authorities . 

- CARRIED UNANIMOUSLY 


The Council adjourned at 9:35 p.m. 


The foregoing are Minutes of the Regular Council meeting 
of April 3, 1973, adopted on April 10, 1973. 



21 


A-1 

BOARD OF ADMINISTRATION .... (WORKS - 1) 

March 30, 1973 

The following is a report of the Board of Administration :- 

WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 

RE COMMENDAT I ONS ; 

1. Closure of Lane East of Oak Street, North of 17th Avenue 
Adjacent to Lot 33 and Lots 1 to 4 of Lots 34 to 36, 
Block 496, D.L. 472, Plan 2830 


"An application has been received from the owner of the property 
on the northeast corner of 17th Avenue and Oak Street for acquisition 
of the lane that separates his holdings. The owner plans to demolish 
the existing buildings and erect an apartment. The lane was created 
to serve the four lots 1 to 4 which presently face Oak Street. The 
lane is surplus to our highway requirements if the lots abutting it 
are consolidated to form one parcel. 

I recommend that the lane east of Oak Street from 17th Avenue 
to the lane north of 17th Avenue be closed, stopped up and conveyed 
to the abutting owner subject to the following conditions: 

(a) The value of the closed lane to be $17,568.00 in 
accordance with the recommendation of the Super- 
visor of Property and Insurance . 

(b) The applicant to pay all costs to effect the physical 
closing of the lane . 

(c) The applicant to arrange for the preparation and 
registration of a subdivision plan consolidating 
the closed lane and the abutting lands into one 
parcel . " 

Your Board RECOMMENDS that the foregoing be approved. 


2 . Railway Crossing Protection Requirements Necessary to Impose 

an Anti-Whistling By-Law for Trains on the Burlington Northern 
Railway From Boundary Road to Clark Drive 

The City Engineer reports as follows; 

"At a meeting of the City Council on June 27, 1972, when Council considered 
the above matter (copy of the report attached) , the following resolution was 
carried: 

'That automatic crossing protection be installed at the four 
railway street crossings at Cordova Street, Raymur Avenue, 
Union Street and Glen Drive on the basis of the Board of 
Administration report of October 15, 1971, which in addition 
to cost sharing gives information with respect to an anti- 
whistling by-law'. 


Cont "d 
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(WORKS - 2) 


Clause #2 (Cont'd) 

The purpose of this report is to advise Council that estimated costs from 
the Burlington Northern Railway have been received and based on those estimates 
the City's share for installation and maintenance of Automatic Protection at 
the four locations would be; 

Installation - $15,650 {12^ of Capital Cost) 
Maintenance - $ 1,989 (Per Annum) 

In order that this automatic protection can be iiBplemented and the anti- 
whistling by-law pursued further, it is recommended that a sum of $15,650 be 
allocated from the Traffic Control Reserve Fund for the City's share of the 
Automatic Crossing Protection," 

Youp Board RECCWMENDS the foregoing report of the City Engineer be adopted. 


3 . Local Improvements by "Petition" 


First Step 

The Deputy City Engineer reports as follows: 

"I consider it advisable to carry out projects for:- 

- Pavement and Curbs, Local Residential 

- Lane Pavement 

- Lane Pavements, Residential Standard 

- P.C. concrete Sidewalks 

- P.C. concrete Sidewalk on a School Collector Street, 

as shown on the attached schedule dated March 23, 1973 as Local Improvements 
'by Petition' . 

The City's share of these improvements is available in the 1972 
Streets Capital Budget." 

Second Step 

The Director of Finance submits the following report on the 
f inane ial ar rang ement s : 

"In accordance with the provisions of the Local Improvement Pro- 
cedure By-Law, I am submitting the Deputy City Engineer's report dated March 
23, 1973. 

The estimated total cost of these improvements is $901,457 and 
the City's share of the cost is $585,763. 

I have to report that the necessary financial arrangements can be 
made to carry out this work." 

Your Board has decided that it is desirable to undertake the 
projects referred to and RECOMMENDS that: 

(1) The reports of the Deputy City Engineer and Director of Finance 
be adopted together with the details of the Second Step Report 
on file in the City Clerk's Office. 

(2) The City-owned parcels shown on the list attached to the detailed 
Second Step Report for the Local Improvement projects be declared 
assessable. 

(3) The following street be designated as a School Collector Street 
for the purposes of Part 1 of the Local Improvement Procedure 
By-Law: - 

Penticton Street, 24th Avenue to 25th Avenue. 

Cont ' d .... 
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Clause #3 (Cont'd) 

(4) The Court of Revision for projects listed in the attached schedule 
dated March 23, 1973 be held at 7:30 P.M. on Thursday, May 17'th, 
1973." 

Your Board RECOMMENDS the foregoing report of the Deputy City 
Engineer be adopted. 
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FINANCE MATTERS 

RE COMMENDAT I ON S 

1. Investment Matters - (Various Funds) - February, 1973 

(a) Security Transactions during the month of February, 19 73 

(b) Summary of Securities held by the General and Capital Accounts 

only as at February 28, 1973 


(a) GENE RAL AND CAPITAL ACCOUNT TRANSACTIONS (PURCHASES ) 

Maturity Maturity Term Amount 

)ate Type of Security 


Chartered Bank Deposit Receipts 
"eb. 2 Mercantile Bank of Canada 
2 Bank of Montreal 
6 Bank of B.C. 
6 Bank of B.C. 


Date 

Value 

Cost 

Days 

Yield 

Apr. 30/73 

$ ^491 ,236.98 

$ 1485,280.00 

87 

5.15 

Feb. 6/73 

1 ,500,53^.25 

1 ,500,000.00 

I4 

3.25 

Feb. 23/73 

^499,^^5.00 

1498,303.00 

17 

I4.92 

Apr. 30/73 

1 ,^16,315.75 

1 ,1400,000.00 

83 

5.125 


$3,907,531.98 

$3,883,583.00 




SINKING FUND TRANSACTIONS (PURCHASES) 


Maturity Maturity Term Annual 

)ate Type of Securit y Date Value Price Cost Yrs/Mos Yield ° 
Debentures Purchased 

•eb. 28 City of Vancouver Ifi?; Oct. 15/73 $1 75.000.00 $98.70 $ 172,725.00 0/8 6.I4O 

***************************** 

TAYLOR MANOR TRUST TRANSACTIONS (PURCHASES) 


Maturity Maturity Term Annual 

)ate Type of Security Date Value Price Cost Yrs/Mos Yields 

Debentures Purchased 

•eb. 2 City of Vancouver 5^% Dec. 1/75 $ 2,000.00 $95.58 $1 ,91 1 .60 2/10 7.25 

**************************** 
b) SUMMARY OF SECURITIES HELD AS AT FEBRUARY 28, 1973 

GENERAL AND CAPITAL ACCOUNTS ON LY 
Type of Security Par or Maturity Value Cash or Book Value 

)hort Term 


Chartered Banks Deposit Receipts 

and Government Notes $ 1 1 , 2 1 2 .933 . 05 $ 1 1 .0714,872.37 

ijledium Term 


B.C. Hydro 6 Power Authority 7t 

Parity Bonds due Sept. 1/75 $ 398,000.00 $ 1401,525.59 
B.C. Hydro S Power Authority St 

Parity Bonds due Aug. 15/77 8140,000.00 8140,000.00 

^ V 2 3^, OOP. 00 $ 1 ,2i4i ,525.59 

RECOMMENDATION 


Recommended by your Board tliat the report of the Diroctor of Finrincr on Investment 
Matters (Various Funds) for February 1^)73 hp confirmed. 


i Board of Administration, March 30, 1973 
2. Business Orientation Programme 


(FINANCE - 2) 


The Director of Personnel Services reports as follows: 

"The Vancouver Chapter of the Administrative Management Society is 
again sponsoring a one-week on-the-job training programme for selected 
students from the Commercial Departments of Vancouver Secondary 
Schools, May 7th through May 11th, 1973. This is the same programme 
wtiich has been approved by Council in past years. 

The students will work as trainees with no salaries, fees or other 
considerations to be offered or paid. The parents of the students 
sign a release which absolves the employer from any responsibility 
for accidents. In many cases, the parents provide their o^vn 
insurance coverage for the student. The plan is of great value in 
providing the students with practical experience and also acquaints 
us with potential candidates for beginning clerical jobs at graduation 
time. 

Several City Departments and the Regional and Municipal Employees' 
Union indicate their willingness to co-operate with the Administrative 
Management Society in their Business Orientation Programme for 
students." 

Your Board RECOMMEND that the foregoing recommendation of the director 
of Personnel Services be adopted. 


3 . Additional Furniture and Equipment - Mayor and Aldermen 

The Director of Finance reports as follows: 

"Requests for additional miscellaneous furniture and equipment (type- 
writers, settees, file cabinets, etc.) have been received from various members 
of Council for their offices. Where items are available from Surplus Stores 
they are provided on a loan baala. However, in order to meet the additional 
requests on an as required basis it is recommended that: 

1. An appropriation of $3,000 be provided in the City Clerk's 1973 
Budget and that purchases be authorized from these funds subject 
to: 

The furniture to be of the same quality, etc. that is provided 
for under the present furniture replacement program. 

2. The appropriation of $3,000 be approved in advance of the 1973 
Budget Approval and that the Purchasing Agent be authorized to 
place the orders immediately for the outstanding requests." 


Your Board recommends approval of the foregoing recommendation of the 
Director of Finance. 


A-B 


Board of Administration, March 30, 1973 (PERSONNEL - 1) 

PERSONNEL MATTERS 

RECOMMENDATION 

1. July 1st Dominion Day and November 11th Remembrance Day 

The Director of Personnel Services reports as follows: 

"Under the terms of the current collective agreements, 
provision is made that if a Statutory Holiday falls on a 
Saturday or Sunday and if no other day has been proclaimed 
in lieu of it, the City must provide each employee with 
another paid holiday, i.e. the immediately preceding Friday 
or immediately following Monday. In 1973, Dominion Day 
(July 1st) and November 11th Remembrance Day both fall 
on a Sunday. 

I therefore recommend that all employees except Fire and 
Police Uniformed staffs covered by current collective agree- 
ments with the City of Vancouver, with certain exceptions, 
be granted a paid holiday on Monday, July 2nd, 1973 and on 
Monday, November 12th, 1973 in recognition of Dominion Day 
and Remembrance Day respectively, subject to any declaration 
by the senior governments and further that this be granted 
also to excluded employees and senior staff. 

If the employees covered by the Registered Nurses Association 
Agreement are required to work on November 12th, 1973 because 
the Vancouver Public Schools are in operation then they shall 
be given another day off in lieu of November 12th, 1973 as 
provided for in the Collective Agreement. 

I further recommend that employees covered by Collective 
Agreements between the Board of Parks and Public Recreation 
and the Municipal and Regional Employees Union and C.U.P.E., 
Local 1004 (including Lifeguards) and the Foremen's Associa- 
tion AND employees covered by the Collective Agreement 
between the Board of Police Commissioners and the Municipal 
and Regional Employees Union be granted a paid holiday on 
July 2nd, 1973 in recognition of Dominion Day and on November 
12th, 1973 in recognition of Remembrance Day, subject to 
exceptions outlined below and, subject to the approval of 
these Boards . 

Certain employees covered by the Foremen's Association and 

the Canadian Union of Public Employees Agreements for Parks 

and Engineering whose duties normally require them to work 

on a Public Holiday and who are required to work on July 2nd 

and/or on November 12th, 1973 will receive either one day's pay 

at their regular rate of pay or, another day off in lieu 

for each of these days so worked. The list of such employees 

will be discussed with the Union Representatives and shall 

be posted seven days prior to July 2nd and November 12th, 1973 

The above mentioned recommendations have been approved by 
the Unions concerned." 

YOUR BOARD RECOMMENDS that the foregoing recommendations 

of the Director of Personnel Services 
be adopted 


Board of Administration, March 30, 1973 


(PROPERTIES - 1) 


PROPERTY MATTERS 


RECOMMENDATIONS : 

1. Vesting Orders 

Britannia Community Services Centre Project 
Block 38, D.L. 264A 


The Supeirvisor of Property and Insurance reports as follows :- 

"On February 6th, 1973, City Council approved the expropriation 
of 5 remaining properties in Block 38, D.L, 264A, required for 
the Britannia Community Services Centre Project. Approval was 
aJLso given to the appointment of Mr. R.S. Thorpe as the City's 
nominee to the Board of Arbitration to be constituted to 
determine due comp>ensation to the owners. 

Since service of expropriation notices on all owners, settle- 
ment has been reached with the owners of two properties. 
However, with respect to the remaining three prop>erties, 
negotiations continue to be stalemated. 

In this connection, the City Solicitor has requested that 
final offers be confirmed and authority be obtained to apply 
to the Court for Vesting Orders. 

The properties in question and the final offers made on 
behalf of the City, all of which are substantiated by 
independent appraisals, are as follows t- 

Parcel C of Lots 1 & 2, Block 38, D.L. 264A 

1120 Cotton Drive $28,000.00 

Lot 17, Block 38, D.L. 264A 

1643 William Street $29,000.00 
Lot 18, Block 38, D.L. 264A 

1641 William Street $26,500.00 

The scheduling of construction of an Elementary School on 
this portion of the site requires that these lands be cleared 
of buildings by April 30th, 1973 so that construction caui 
commence immediately thereafter. 

RECOMMENDED: 

(a) That the foregoing final offers made by the 
Supervisor of Property and Insurance be confirmed 

as representing due compensation for the acquisition 
of said properties. 

(b) That the Corporation Counsel be authorized to apply 
to the Court for Vesting Orders with respect to the 
above properties." 

Your Board 


RECC^IMENDS the foregoing recommendation of the Supervisor of 
Property and Insurance be adopted. 


/ ■ 

Board of Administration, March 30, 1973 (PROPERTIES - 2) 

2 . Acquisition 

467 West 10th Avenue 

The Supervisor of Property and Insurance reports as follows 

"On February 13th, 1973, City Council authorized the Board 
of Administration to negotiate the acquisition of Lots 9 to 
15, Block 360A, D,L, 526, for future civic purposes. 

The above property, legally described as Lot 15, Block 360A, 
D.L, 526 and known as 467 West 10th Avenue is required in 
this regeird. 

These premises comprise a single lot, 49*5* x 125' in size, 
zoned C-2 Commercial, improved with two frame dwellings 
erected in 1910. 

The front building is a 2% storey structure, containing 12 
rooms, divided into 8 rental units, 16 plumbing fixtures, 
hais a patent shingle roof, siding exterior, full concrete 
basement and is heated by an oil-fired hot water furnace* 

The reair building is a one storey stinicture with a main 
floor area of 430 sq« ft. and double garage under. This 
building contains 3 rooms, 4 plumbing fixtures, has a 
patent shingle roof, siding exterior and is heated by a 
gas-fired hot air furnace. 

Both dwellings are in average condition for age and type. 
The owner occupies a 3 room suite in the front building and 
the remaining units are occupied by tenants. 

The property was listed for sale by Multiple Listing Service 
for $79,000.00 in September, 1972. Following negotiations, 
the owner has agreed to sell for the sum of $65,000.00 subject 
to the following conditions :- 

1. Adjustment date to be Mairch 31st, 1973. 

2. The agreed price of $65,000.00 does not include 
furnishings and equifxnent and the present owner 
reserves the right to remove the furniture, stoves 
and fridges at the time the dwelling becomes 
vacant prior to demolition. 

3. The present owner to be allowed to rent the 
property back from the City for $200.00 per month, 
commencing April 1st, 1973 and be responsible for 
all operating expenses, including water costs, 
scavenging. Hydro and oil bills and minor repairs. 

4. The lease to be for 1 year term-certain and subject 
to review thereafter. 

This price is considered to be fair and equitable. It is 
proposed to demolish these buildings when vacant and the 
property required for the project. 

RECOMMENDED that the Supervisor of Property and Insurance be 
authorized to acquire this property for the sum of $65,000.00 
on the foregoing basis, chargeable to Code 561/3102 - Land 
Purchase Fund for Future Civic Purposes." 

Your Board 

RECC^IMENDS the foregoing recommendation of the Supervisor of 
Property and Insurance be adopted. 


Board of Administration, March 30, 1973 


(PROPERTIES - 


3) 


3 . Acquisition for Britannia Community Services 
Centre Site, 1618 Napier Street 

The Supervisor of Property and Insurance reports as follows 

"Reference is made to Item 6, Property Matters, February 
2nd, 1973, confirmed by Council February 6th, 1973, approv- 
ing the expropriation of five properties for the Britannia 
Community Services Centre, including Lot 4, Block 38, D.L. 
264A, known as 1618 Napier Street. This property is required 
for the first phase of construction of the project. 

These premises comprise a 2% storey aind basement frame 
dwelling, with a main floor axea of approximately 840 sq.ft., 
erected in 1908 on a site 33' x 122», zoned RM-3. This 
dwelling contains a 4 room dwelling unit on the main floor, 
a 3 room housekeeping unit on the second floor and a 2 room 
housekeeping unit in the attic. It has 9 plumbing fixtures, 
a patent shingle roof, siding exterior, full concrete base- 
ment aind is heated by a gas-fired hot air furnace. The 
condition of the dwelling is average for age and type. 

Following further negotiations, the owner has agreed to 
settle for the sum of $28,000.00, inclusive of adl considera- 
tions, as of March 31st, 1973, subject to the owner retaining 
rent-free possession to April 30th, 1973. 

This settlement price is considered to be realistic and has 
been endorsed by the City Solicitor and Central Mortgage and 
Housing Corporation. It is proposed to demolish this dwelling 
when vacant. 

RECOIMENDED that the Supervisor of Property and Insurance be 
authorized to acquire this property for the sum of $28,000.00 
on the foregoing basis, chargeable to Code #5830/427." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of 
Property and Insurance be adopted. 


4 . Acquisition for Knight Street Widening 
3 3rd Avenue to 41st Avenue 

The Supervisor of Property and Insurance reports as follows :- 

"The widening and improvement of Knight Street between 33rd 
and 41st Avenues, along with the installation of permanent 
pavement throughout to 57th Avenue, is to proceed under the 
1973 Paving Programme. In order to complete the required 80 
ft. road allowance, it is necessary to acquire a 7 ft. widening 
strip from eight remaining privately-owned properties in the 
section between 37th and 39th Avenues. 

Following negotiations, the owners of the properties listed 
hereunder have agreed to convey the required widening strips 
on the terms indicated. 

(a) Lot 28, Block 2, D.L. 710 
5418 Knight Street 

1. Loss of land ( W 7 ft.) 231 sq. ft. - $ 462.00 

2. City Engineer to repair and make good 
any damage to lawn and garden adjacent 
to new front property line at no cost 
to owner. 


Cont ' d . 


^1 


Board of Administration, March 30, 1973 (PROPERTIES - 4) 


Clause #4 (Cont'd) 

(b) Lot 11, Block 3, D.L. 711 
5359 Knight Street 

1. Loss of land (E 7 ft.) 231 sq. ft. - $ 462.00 

2. City Engineer to erect a concrete 
retaining wadl with inset grade 
steps parallel to new property 
line and to repair and make good 
any damage to lawn and garden 
adjacent thereto at no cost to the 
owner. 

(c) Lot 12, Block 3, D.L. 711 
5357 Knight Street 

1. Loss of land (E 7 ft.) 231 sq. ft. - $ 462.00 

2. City Engineer to erect a concrete 
retaining wadl with inset grade 
steps parallel to new property 
line and to repair and make good 
any damage to lawn and garden 
adjacent thereto at no cost to the 
owner. 

(d) Lot 13, Block 3, D.L. 711 
5347 Knight Street 

1. Loss of land (E 7 ft.) 231 sq. ft. - $ 462.00 

2. City Engineer to erect a concrete 
retaining wall with inset grade 
steps parallel to new property 
line aind to repair and make good 
any damage to lawn and gaxden 
adjacent thereto at no cost to the 
owner. 

(g) Lot 14, Block 3, D.L. 711 
5337 Knight Street 

1. Loss of land (E 7 ft.) 231 sq. ft. - $ 462.00 

2. City Engineer to erect a concrete 
retaining waJ.1 with inset grade 
steps parallel to new property 
line and to repair and make good 
any damage to lawn and garden 
adjacent thereto at no cost to the 
owner. 


RECOMMENDED that the Supervisor of Property and Insurance be 
authorized to acquire the aforesaid strips each for the sura 
of $462.00, on the terms noted, chargeable to Code 148/1804." 

Your Board 


RECOMMENDS the foregoing recommendation of the Supervisor of 
Property and Insurance be adopted. 
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Board of Administration, March 30, 1973 (PROPERTIES - 5) 

5. Lease Renewal — Lot 8, D.L. 181, 196, 2037 
Situated: Dunlevy & Prior Streets 

The Supervisor of Property and Insurance reports as follows :- 

" The above City-owned lot, (Lot 8, D.L. l8l, 196, 2037) is currently 
leased to Slade & Stewart Ltd. for a term Aiigust 1, 1959 to March 31, 
1973. The site is blacktopped and used for parking, loading, and 
unloading of vehicles servicing the premises on adjoining lands. No 
buildings may be constructed on the leased area due to a public 
utility easement over the entire site. The lessee has requested a 
ten-year lease renewal, and the Director of Planning concurs with this 
term provided we retain the 12 month cancellation clause. Negotiations 
have now been completed and the lessee has agreed to a rental increase 
from $92.00 per month plus all taxes as if levied to $17U.OO per month 
plus all taxes as if levied. 

RECOMMENDATION : 

That a lease oi' Lot 8, D.L. l8l, 196, 2037 be renewed for a ten-year 
term commencing April 1st, 1973 subject to the following:- 

Rent : $17U.00 per month, plus all taxes as if levied, 

for the period April 1st, 1973 to March 31st, 1978. 

Review: Rent for the period April 1st, 1978 to March 31st, 

1983 subject to review, and to be based on market 
value of similar lands in the area. In the event 
of dispute, the matter to be settled by 
arbitration. 

Cancel lation :- The City and the lessee to have the right to 
cancel the lease by giving 12 months' notice. 

Other Terms & Condi tions ;- 

The same as those contained in the lease dated 
August 31st, 1959. " 

Your Board submits the foregoing report oi the Supervisor of Property and 
Insurance to Council for RECOMMEND ATI ON. 

6. Acquisition for Arbutus-Burrard Connector 
2127 Cypress Street 

The Supervisor of Property and Insurance reports as follows :- 

"Parcel "B " of Lots 11-13, Block 266, D.L. 526, being 2127 
Cypress Street, which forms part of the right-of-way of the 
projected Arbutus-Burrard Connector, has been offered for 
sale by the owner. This project is included in the 1971- 
1975 Capital Programme and is tentatively scheduled for 
development in late 1975 . 

These premises comprise a 2^ storey and full basement frame 
dwelling, with a main floor area of 700 sq. ft., erected in 
1905 on a site, 31' x 150', zoned RM-3. This dwelling contains 
6 rooms, plus two in the finished basement, 8 plumbing fixtures, 
has a patent shingle roof, stucco and shingles on exterior 
walls, a stone foundation and is heated by an automatic gas 
hot air furnace. A garage measuring 12% feet by 18 feet is 
located at the rear of the property. The condition of the 
dwelling is fairly good for age and type. 

This property is occupied by tenants. It is proposed to 
continue renting these premises until required for the project 
and to demolish when vacant. 


Cont ' d 
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(PROPERTIES - 6) 


Clause #6 (Cont'd) 

Following negotiations with the owner, he has agreed to sell 
for the sum of $37,000.00 as of Matrch 31st, 1973, subject to 
retaining rent-free possession of these premises until April 
30th, 1973. This price is considered to be fair and equitable 
and is representative of market prices in the area. 

RECCMMENDED that the Supervisor of Property and Insurance be 
authorized to acquire this property for the sum of $37,000.00 
on the foregoing basis chargeable to Code No. 146/1901 - 
Arbutus-Burrard Connector." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of 
Property and Insurance be adopted. 


7. Establishment of Land for Highway Purposes - 
Lots 5 and 6, District Lots 448 and 538 
(Jericho Area) 


nie Supervisor of Property and Insurance rcjwrts is follows :- 

" '^y fif;reement dieted March 2?, I'^^'P, made between Her Majesty The 
Queen in Hirht of Cin^da represented by the Minister of National 
Defence, the Crown af^reed to grant to the Citj"- by Letters Patent 
certain lands in the Jericho Area for highway purposes. 

The Letters Patent ;'.dth respect to tliese lands have noii been 
received and ;d.ll be deposited in the Land Registry Office. It 
now remains for these lands to be formall2r established for 
hifrhway puTOoses for so long as the said lands are used for public 
road purposes, and it is therefore 

RBC0MI5.roED that Lots 5 and 6, District Lots hhB and <^8, Plan 

13977 be established as highway and that the formal resolution 
establishing^ the same be passed by Council." 


Your Board submits the foreroinr report of the Supervisor of Property 
and Insurance to Council for RPDOMMENDATION. 

(A map of the lots is attached for information.) 
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Department Report, March 30, 1973 (BUILDING - 1) 

BUILDING AND PLANNING MATTERS 

RECOMMENDATIONS 

1. 5265 and 5275 Aberdeen Street 

The Director of Permits and Licenses reports as follows: 

"Mr. Douglas Jung, Barrister and Solicitor, has written requesting 
the withholding of enforcement action with resptect to the required 
parking in the above buildings. 

On September 22nd, 1970 Building Permits were issued to erect one 
family dwellings on each of the above sites. The plans submitted 
for the issuance for these permits indicated p>arking for two cars 
being provided in the basement of each building in compliance 
with Schedule B 1A(2) of the Zoning & Development By-law #3575. 
A final inspection was made on August 13th, 1971 at which time it 
was found that the buildings were completed in accordance with the 
plans submitted including parking for two cars in each house. 

In March of 1972 our Inspection Services reported that alterations 
had been made to both 5265 and 5275 Aberdeen Street which eliminated 
one car parking space in each building. The owners of both buildings 
were notified to restore the required parking and on July 5th, 1972 
Mrs. H. Cattermole, acting as an agent for Mr. A. Tang and Mr. D. Mah, 
made an application for a Development Permit for releixation of the 
required two off street p»arking spaces. On July 21st, 1972 the Tech- 
nical Plajining Board refused both of these Development Permit appli- 
cations . 

On August 22nd, 1972 Helen Cattermole, as agent on behalf of Mr. A. 
Tang and Mr. D. Mah, made an application to the Boeord of Variance 
appealing the decision of the Technical Planning Board. On September 
14th, 1972 the Board of Variance refused both appeals. Subsequently, 
further enforcement letters were sent to both parties. 

In view of the decisions of both the Technical Planning Board and the 
Board of Variance, it is RECOISMENDED that the Department of Permits 
and Licenses be instructed to carry out the normal enforcement of the 
Zoning and Development By-law." 


2 . Civic Design Panel Membership 

The Deputy Director of Planning and Civic Development reports as 
follows : 

"On February 26th, 1973, Mr. W.H. McCreery, M.R.A.I.C., 
wrote to the Mayor and Council advising that due to the 
additional responsibilities he now has as a member of 
the Vancouver Parks Board he was unable to continue as 
an alternate member of the Civic Design Panel and wished 
to submit his resignation. 

On March 15th, a letter was received from the Architectural 
Institute of British Columbia nominating Mr. Jonathan P.M. 
Yardley, M.R.A.I.C. to replace Mr. McCreery. 


It is RECOMMENDED THAT Mr. Jonathan Yardley, M.R.A.I.C, 
be appointed to the Civic Design Panel to serve the 
remainder of Mr. McCreery 's two year term. 


It is FURTHER RECOMMENDED that Mr. W.H. McCreery, M.R.A.I.C, 
be thanked for his services to the Civic Design Panel." 
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Department Report, March 3 0, 19 7 3 (BUILDING - 2) 


3. Rezoning: N/S West 10th Avenue 
between Cambie and Yukon Streets 
(Mr. R. Dent) 


The Deputy Director of Planning and Civic Development reports 
as follows: 

"An application has been received from Mr. Dent, #1 - 119 
West Broadway, requesting an amendment to the Zoning and 
Development By-law whereby Lot 13, Block 360 A, D.L. 526, 
being the north side of West 10th Avenue between Cambie 
and Yukon Streets, would be rezoned from an RM-3 Multiple 
Dwelling District to a C-1 Coiranercial District. 

The applicant states the purpose of his application is: 
permitting me to use the main floor of the above premises for my 
offices as a barrister and solicitor. This apparently requires 
rezoning from RM-3 to C-1 (local) . The existing building to be 
used for the foreseeable future with permission to park five 
vehicles right off the lane as per sketch. 

Also submitted is a letter which states: 

'I am the registered owner of this building as of January 12th, 
1973, Title A 1902 L. 

I already have an established legal practice in this area which 
is quite close to my home at 185 West 20th. 

I consider that in view of the traffic situation in many parts 
of the city, it is a great convenience to me to travel only a short 
distance to work and it also helps reduce traffic congestion in the 
city generally. In addition, it would be a greater service to my 
clients to be able to provide parking on the premises since parking 
on the street in and around Broadway is limited and restricted. 

I have checked some of the commercial space along Broadway and 
in addition to having had difficulty in locating suitable space to 
purchase, the premises that were available didn't always have 
sufficient parking. Further, there is considerable traffic noise 
coming off Broadway and the buildings in the area where I am 
presently practicing are often dependent on open windows for venti- 
lation, resulting in traffic noise and some odors from gasoline fumes. 
Since I live on West 20th, it would be a convenience to work on the 
south side of Broadway in view of the fact that crossing Broadway 
as a pedestrian can sometimes be hazardous. 

The location at 445 West 10th should be quieter and of course 
my practice shouldn't be any inconvenience or be a disturbance in 
any way to the adjoining property owners or even to the residential 
tenants in the same building. In addition, I will need to keep the 
premises in good condition to make a proper impression on the public. 

I appreciate that the above reasoning is to a large extent for 
my personal convenience but hopefully this will be one of the advan- 
tages of living and working in the city. 

If there were some way simply to permit me to use these 
premises as an office for the next five or ten years without rezoning, 
I would be quite content since my proposed use for the time being is 
for my office and actual development of new construction could be a 
variable in the future . 

I earnestly solicit your consideration in this matter.' 

Also submitted with the application is a site plan showing 
location of the building on the site and the proposed parking. 


cont ' d . 


Department Report, March 30, 1973 
Clause No. 3 continued 


(BUILDING - 3) 


The subject lot has a frontage of 49' and a depth of 125' and 
is currently occupied by an older type dwelling with Develotiment 
Permit No. X548 on May 23rd, 1956, permitting the retention of 5 
dwelling units and 2 housekeeping units. 

This half block located on the North side of West 10th Avenue 
between Cambie and Yukon is zoned RM-3 Multiple Dwelling District 
with the exception of the two westerly lots, one of which contains 
a gasoline filling station, the other an older type home similar 
to others in the block. 

The Technical Planning Board, on February 23, 1973, RECOMMENDED 
the application be not approved as there is adequate commercial 
zoned property in this area of the City. 

On March 2, 1973, the Vancouver City Planning Commission 
endorsed the recommendation of the Technical Planning Board. 

It is RECOMMENDED that the application be refused in accordance 
with the recommendations of the Technical Planning Board and the 
Vancouver City Planning Commission. " , 


4. Rezoning: N/E Corner of Eraser 
and 31st Avenue (Mr. P. Krause) 

The Deputy Director of Planning and Civic Development reports as 
follows : 

"An application has been received from Mr. P, Krause for Par 
Construction Ltd., 4395 Eraser Street, requesting an amend- 
ment to the Zoning and Development By-law whereby Lots 19 - 
22, Block 9, D.L. 391 and 392 being the north-east corner 
of Eraser and 31st Avenue, would be rezoned from an RT-2 
Two-Family Dwelling District to a C-2 Commercial District. 

The applicant states the purpose of his application is 
'building a two storey plus basement commercial building containing 
offices and/or stores on the main floor and suites on the second 
floor' . 

The subject lots have a frontage of approximately 150' on 
Eraser and a depth of 115' with the lots lying approximately 
20' below Eraser Street, with the north/south lane lying to the 
east dead-ending at 31st Avenue. 

Two of the four remaining lots in the block are occunied by 
dwellings . 

Two properties lying to the east, south and west are zoned 
RT-2 Two Eamily Dwelling District and RS-1 One-Eamily Dwelling 
District and developed with one and two family dwellings. 

On the east side of Eraser Street between 29th and 30th 
Avenues is a substantial area of C-2 zoning most of which has been 
developed with a shopping outlet and living quarters. 

The Technical Planning Board on February 23, 1973, RECOMMENDED 
the application be not approved for the following reasons: 

(a) Ample commercially zoned property currently exists on Eraser 
Street to serve the surrounding neighbourhood. 

(b) Rezoning of this lot to a C-2 Commercial District would 
establish a commercial development in an area surrounded 
primarily by one and two family dwellings. 

On March 2, 19 73, the Vancouver City Planning Commission en- 
dorsed the recommendation of the Technical Planning Board. 

It is RECOMMENDED that the application be refused in accordance 
with the recommendations of the Technical Planning Board and the 
Vancouver City Planning Commission. " 
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INFORMATION 

5. 1010 - 1016 Clark Drive 

A letter addressed to the Mayor and City Council has been received 
from Mr. N. Bodnariuk regarding the above site. 

The Director of Permits and Licenses reports as follows: 

"Mr. T. Price operates an automobile body shop at 
1010-1016 Clark Drive which has been inspected on 
several occasions and found to comply generally with 
all relevant City bylaws, and any necessary permits 
have been obtained. 

Mr. Price also owns two adjacent sites and is 
improperly using them for storage and parking purposes. 
Mr. Price has been ordered to either remove the vehicles 
from the sites, or obtain the necessary Development 
Permit for the use of the lots." 

The Director of Permits and Licenses submits the foregoing for the 
INFORMATION of Council. 


6. Blood Alley Square and Trounce Alley 
Beautif ication Project 

The Deputy Director of Planning and Civic Development and the City 
Engineer report as follows : 

"A. BACKGROUND 

In order to preserve two adjacent buildings of historic value, 
the Stanley and New Fountain Hotels, which had fallen into disuse 
(and which the owner wished to demolish) and in order to make viable 
their redevelopment with low rental accommodation for Gastown residents 
on the upper floors and retail commercial development on the ground and 
mezzanine floors. Council on May 18, 1971 approved the purchase by the 
City of a portion of the property approximately 40' in depth, from 
Cordova Redevelopment Corporation Ltd. 

With the demolition of this structure an open area of City property 
approximately 40* x 215' was created. This area known as Blood Alley 
Square (the name 'Blood Alley' had long been popularly used to describe 
a private alley here), together with the adjacent Trounce Alley were 
considered to be ideal for development as a public pedestrian oriented 
open space in the preservation and revitalization of Gastown. 

As this proposal has developed. Council has dealt with reports on 
various aspects from time to time. These reports and Council's actions are 
listed as Appendix 1. The steps which have been taken to date towards commenc- 
ing the project are as follows:- 

(1) Traffic Restriction 

In keeping with the pedestrian orientation. Council has 
approved the following regulations. 

That vehicular traffic be prohibited in Trounce Alley on 
weekends and holidays and from 5:30 P.M. to midnight on weekdays 
and that stopping of vehicles be prohibited in Trounce Alley 
between Carrall Street and the westerly boundary of Blood Alley 
Square from 11:00 A.M. to 5:30 P.M. on weekdays. 

These will be posted and come into force when the project is 
completed. 

(2) Grant to Stanley and New Fountain Residential Society 

So that the cost of the beautif ication would not have to be 

reflected in the rents charged the 'Gastown Residents' on the 

upper floors of the Stanley and New Fountain development. Council on 

May 30, 1972 approved a grant to the Society with respect to the 

Society's share of local improvement charges. The Society to be 

advised to make annual application for this grant for the life ol 

the local improvement charges. . , , 

cont 'd . . . . 
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Clause No. 6 continued 

(3) Conceptual Design 

Council on May 30, 1972 approved the appointment of the firm of 
Phillip Tattersf ield and Associates as consultants with the follow- 
ing terms of reference. 

'This project is intended to proceed from outlined conceptual 
design through to detailed design suitable for implementation 
of the beautif ication of the area designated. 

The work will include: 

a) The design of floor treatment to the eastern half of 
Trounce Alley and the whole of the area known as Blood 
Alley Square. This will involve the choice of material(s) 
and the pattern and distribution of the same. 

b) The location and accommodation of several garbage con- 
tainers belonging to tenants, commercial and residential 
of the Stanley and New Fountain development, with suitable 
screening and housing, together with the inclusion of two 
off-loading facilities. 

c) The location and choice of trees and any other planting as 
necessary. 

d) The use and location of street furniture of existing design 
as, for example, that used in Maple Tree Square - and the 
design of additional items (with an approximate cost estimate 
and construction notes) as necessary. 

e) The establishing of principles and guidelines for signs and 
graphics; colour coordination and decoration and appendages 
to exterior elevations to properties fronting on to this 
study area. 

f) The limitation of cost estimate as proposed in the report 
to Council . ' 

B. PRESENT POSITION 

(1) The consultant has completed his design and this report de- 

scribes the proposals and the support for these proposals from 
affected property owners, gives details of estimated costs and 
cost sharing, and recommends the action necessary to implement the 
scheme. 

The consultant's report (Appendix 2) can be summarized as two 
separate, yet interrelated series of recommendations: the first 
series pertaining to the public sector, i.e. City-owned property, 
and the second to private property. Although examined separately 
in this report, the consultant wishes to stress the importance of 
their inter-relationship and inter-dependence in seeking to create 
an agreeable environment to this important area of the City. 

a) Improvements to City-owned property - Blood Alley Square and 
Trounce Alley. 

The purpose of these proposals is to complete a series of 
adjoining areas from Cordova Street on the south side through 
to Water Street on the north and eastwards to Maple Tree 
Square as a group of primarily pedestrian oriented spaces. 

The proposals consist of the following:- 

The resurfacing of Blood Alley Square and of Trounce 
Alley, from Carrall Street on the east to a point 
adjacent to the western extremity of Blood Alley Square, 
with a mixture of red brick (the same as has been used 
in Maple Tree Square) and granite blocks (which pre- 
viously formed the lane surface in the centre of Block 
A2 and v*iich have been collected and stored for re-use 
on this project). 


cont 'd. 
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Clause No. 6 continued 

The use of brick, together with a change in grade and 
the location of trees in juxtaposition with lighting 
and iron bollards (of the same design used in Maple 
Tree Square) provides both a visual and physical barrier 
between that area wholly pedestrian and that which must 
accommodate both vehicles and pedestrians. 

Two major areas of planting, a loading area capable of 
accommodating two vehicles, and a garbage container hold- 
ing area with screen wall complete the sub-areas of Blood 
Alley Square. The loading area and the garbage container 
holding area with the screen wall are intended for the 
exclusive use of the Stanley and New Fountain's development 
and cannot be considered to be of benefit to any other 
property. 

b) Improvement to Private Property. 

Improvements to private properties, although the 
responsibility of the individual property owners and not 
chargeable to the project, are essential to the satisfactory 
completion of this project. 

It is therefore recommended that Council alert the property 
owners as to their public responsibility in this regard and 
urge them to improve their respective properties according 
to the Consultant's recommendations listed for each property 
in Appendix 3. 

(2) Beaut if icat ion Local Improvement 

With the approval of Council and to avoid delay, the local 
improvement steps (on the initiative principle) for the beautifica- 
tion were commenced before the Consultant's conceptual design or 
the detailed design were available - it being noted that this vjould 
restrict design freedom and place a firm limit on the cost. The 
project came before a Court of Revision on 28 September, 1972, and 
was approved by Council. 

The estimates established by this procedure are: 
Property Owner $ 72,052 

City $ 19,366 

TOTAL $ 91,418 

In this respect, therefore, everything necessary for the work 
to proceed under the local improvement procedure has been done. 

(3) Underground Wiring 

Originally the underground ing of wires was part of the project. 
Council felt that the cost of this work (ranging from $35,000 to 
$75,000) was unreasonable for the benefit which would result. How- 
ever, when the Province offered to share in underground ing costs in 
general. Council directed that the undergrounding of wires in 
Trounce Alley be advanced under the Power & Telephone Line Beautifica- 
tion Fund Act and also advanced as a Local Improvement. It came 
before a Court of Revision on November 9, 1972 and was approved by 
Council subject to Provincial approval. 

The Province has approved the telephone work but approval of 
the Hydro work is still pending. 

The funding of this work is 1/3 Provincial; 1/3 B.C. Hydro/ 
B.C. Telephone; and 1/3 City/Property Owners. The City's share is 
to be financed from the 1972 Supplementary Capital Budget. 

Final approval of B.C. Hydro work has been delayed because 
Hydro is reluctant to provide a letter of commitment until it has 
bid prices. Its estimate of the cost of the work has risen sign- 
ificantly because of increased power requirements by properties 
served from Trounce Alley. These requirements necessitate 
additional underground work on Carrall Street at the entrance to 
Trounce Alley because the additional load cannot be safely handled 
using the existing overhead system at this location. (This work 
would be necessary later anyway coincident with the Carrall Street 
phase of Gastown Beautif ication) . cont'd,.. 
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B.C. Hydro advise that bids will be called shortly, as soon as 
precise power requirements are known. Efforts are being made, 
however, to accelerate their commitment and, in turn. Provincial 
approval so that under grounding work can commence. 

As soon as firm estimates are available, a report will be 
submitted to Council dealing with this matter and its effect on 
the Local Improvement cost sharing. 

(Under Local Improvement Procedure the property owners' share 
cannot be increased by more than 10% above the amount approved 
by Council . Any additional funding therefore would have to 
be in the form of a grant approved by Council). 


(4) Sewer Construction 

Sewer reconstruction necessary prior to beautif ication 
improvements commenced on March 22. This is being carried out 
from Five-Year Capital funds. 

(5) Cost Estimates 

The Consultant is of the opinion that his proposal can be 
carried out within the budget figure of $91,418.00. 

The Consultant's proposal differs from the original concept 
on v*iich the $91,418.00 estimate was based. It includes additional 
items such as:- 

a) Lowering the grade of Blood Alley Square approximately one 
foot below the existing elevation. 

b) Installation of 'Maple Tree Square' bollards. 

c) Installation Of 9 ball Maple Tree Square street lighting. 

d) Additional landscaping. 

The scope of work is not sufficiently defined to be sure that 
the Consultant's proposal can be carried out within the $91,418.00. 
However, the City Engineer proposes to call tenders on the basis of 
the Consultant's proposal. Such a tender call would not commit 
Council to performance of the work if tendered prices exceed the 
money approved. Should tenders come in higher than the estimate 
on which Local Improvement approval was based. Council could either 
grant the additional funds required or reduce the project to the 
estimated cost vrtiich property owners and Council have already 
approved. " 


The Deputy Director of Planning and Civic Development and the City 
Engineer submit the foregoing for the INFORTIATION of Council. 

RECOMMENDAT ION 

7 . Proposed Public Housing for Single Women 

The Deputy Director of Planning and Civic Development and the 
Director of Social Planning report as follows: 


I. BACKGROUND 

Council on May 18th, 1971 adopted a recommendation of the Standing Commi 
on Planning and Development which recommended: 

'THAT an application be made to the Senior Governments to provide 
accommodation for single women 55 years and over; the application 
to be made on the same basis as the Cordova and Jackson Street 
Hostel' 1. 

cent 'd . . . . 


1. Oppenheimer Lodge, now under construction. 
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This action followed the hearing of a delegation from the Vancouver Council 
of Women which, together with the East-Enders Society, has urged that 
housing be provided to meet the increasing needs of the single women between 
the ages of 40 and 65 years whose limited income was inadequate to obtain 
decent accommodation. 

II. SITE SELECTION 

Utilizing criteria employed in the selection of sites for senior citizens 
housing, lands zoned (RM-3) Medium Density Multiple Dwelling District in 
Kitsilano, Fairview, Mount Pleasant, Strathcona and Grandview-Woodland 
were examined for suitability. 

A site having a capacity of approximately 50 to 60 units was envisaged. 
Five sites ranging from 21,000 square feet to 27,000 square feet (approxi- 
mately the site area of Oppenheimer Lodge) were identified. These sites 
all privately owned and developed with houses, were discussed with 
representatives of the Vancouver Council of Women and informally with 
officials of Central Mortgage and Housing Corporation. A site in Grandview- 
Woodland area was favoured by C.M.H.C. officials and considered acceptable 
by representatives of the Vancouver Council of Women. 

Following this indication of acceptability to C.M.H.C. and the Council of 
Women of a location in Grandview-Woodland area, meetings were arranged in 
which the need for single women's housing and the general location con- 
sidered were explained to members of the Grandview-Woodland Area Council 
and interested local residents. The Area Council established a study group 
which studied the proposal and obtained views of local residents and single 
women in need of good housing. After consulting with Vancouver Council of 
Women, East-Enders Society and area social workers, the Area Council on 
June 28, 1972, passed a resolution to support the principle of public 
housing for single women in their community, provided that the Area Council 
and the prospective residents were fully involved in the planning and 
development of any project. 

Further discussion with members of the Area Council resulted in the conclu- 
sion that even a well designed project was not likely to be acceptable to 
the community if it involved clearance of sound houses and displacing a 
large number of local residents. An alternative suggestion for the pur- 
chase and conversion of a number of dispersed larger old houses was not 
supported by representatives of the Greater Vancouver Regional District's 
Housing Department in relation to certain properties which were proposed, 
principally because of the displacement of occupants and limited increase 
in housing units. 


The very limited amount of vacant City-owned land in the Grandview- 
Woodland area was therefore re-examined. Because these City-owned 
sites are fairly small, the possibility of two or three separate 
smaller sites, which together would provide the approximately 50 to 60 
units previously contemplated, was explored. Three potential sites, 
although not having the locational advantages of the site considered 
initially, were confirmed as acceptable by the Grandview-Woodland Area 
Council on December 12th, 1972. These are listed below. Advice was 
received on February 13th, 1973 from C.M.H.C. officials that the sites 
identified as 'A' and 'C were considered acceptable. 

Sites Examined - (see Appendix 'A' - Identifying Map) 


cont 'd. 
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Estimated 
Possible No. 


Site 

j Location 

Zoned 

Dimension 

of Units* 

A 

Lots 22-27 Blk. 2 of C & 33, 34 of Blk. 
2 of D of 146, D.L. 264A (S/S of 5th 
Ave. bet. Commercial & Victoria) 

RT-2 

200' X 100' 
(20,000 sq.ft.; 

25 

B 

Lots 7-9 Block 31 of J. D.L. 782 

(N/W corner of Napier St. & McLean Dr.) 

RM-3 

132' approx. 

X 176' 
(17,216 sq.ft.) 

37 

C 

Lots A and 8 of Block 9 of C, D.L. 183 
(S/E corner of Adanac St. & McLean Dr.) 

RM-3 

90.5' X 122' 
(11,041 sq.ft.) 

23 


* (Based on 600 sq. ft. gross per unit with 100% underground parking) 


Both the Area Council and C.M.H.C. officials favour site 'A' which is 
within 4 blocks of a good range of shopping facilities and one block 
from transit. McSpadden Park adjacent to the site provides open space 
and view amenity. The zoning is (RT-2) Two Family Dwelling District in 
which townhouses and apartment buildings, subject to the RM-1 Multiple 
Dwelling District regulations, may be permitted as conditional uses 
subject to notification of such adjoining property owners as the Techni- 
cal Planning Board deems necessary. 

The controls in the RM-1 District regulations include a maximum height 
of two storeys plus cellar or one storey plus basement, maximum floor 
space ratio of 0.75, and a minimum site area of 10,000 square feet. 

Site 'C is a close second choice and is zoned (RM-3) Medium Density 
Multiple Dwelling District. It is not so well located for shopping 
but is close to transit routes. 

The Supervisor of Property and Insurance has estimated the present 
market value of the sites as follows: 

Site 'A' $ 92,500.00 

Site 'C $ 55,000.00 

III. CONSULTATION WITH COMMUNITY REPRESENTATIVES AND STUDY GROUP 

The consultation to date with representatives of the Grandview-Woodland 
Area Council should ensure that if the sites recommended are approved by 
Council, the proposed projects will not be in the nature of a surprise 
and therefore likely either to be opposed or require time consuming further 
explanation, at least by the members of the Area Council. However, notifi- 
cation of surrounding property owners regarding a proposal for a low-densitj 
apartment building on Site 'A', in the (RT-2) area will be a further formal 
contact. 

The Study Group within the Area Council, which includes 
potential residents, resource people and residents of the 
area, has spent considerable time in seeking to define the 
particular needs of the potential residents and hence the 
type of accommodation which should be provided. This group 
wishes to continue to be associated with the proposal and 
to participate fully in the design and development of the 
housing, as outlined earlier, with reference to the Area 
Council's views on the project. A copy of the Study Group's 
recommendations are attached as Appendix 'B'. 


cont 'd. . . 
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IV. FORM AND CHARACTER OF THE BUILDINGS 

When this proposal was first considered, the women's organizations empha- 
sized the desirability of fully self-contained dwelling units, as opposed 
to various forms of housekeeping units or sleeping rooms. The buildings 
have been envisaged as moderate sized apartment buildings without distinc- 
tive features which might identify them as public housing or institutional 
developments. 

We recommend that, following agreement by the senior governments to proceed 
with the design of these projects, the Area Council's Study Group should 
be consulted in their further planning. 

RECOMMENDATION 

It is recommended that: 

(a) The following City-owned land be approved for housing for single women 
under the federal-provincial provisions (Section 40, National Housing 
Act); 

SITE 'A' - Lots 22-27 Blk. 2 of C & 33, 34 of Blk. 2 of D of 146, D.L. 264A 
(South side of 5th Avenue between Commercial and Victoria) 

SITE 'C - Lots A and B of Block 9 of C, D.L. 183 

(South east corner of Adanac Street and McLean Drive) 

(b) The Province of B.C. and Central Mortgage and Housing Corporation be 
requested to proceed with this project under the provisions of Section 40 
of the National Housing Act. 

(c) The Greater Vancouver Regional District be requested to confirm its 
acceptance of the sites referred to in recommendation 1. above. 

(d) The sites recommended in 1. above be sold to the federal-provincial 
partnership for the construction of single women's housing as outlined 
in this report at $92,500 for Site 'A' and $55,000 for Site 'C. 

(e) The Study Group of the Grandview-Woodland Area Council be consulted 
in the further planning of these projects. 

(f) This project be managed by the B. C. Housing Management Commission. 

The Technical Planning Board on March 23, 1973 endorsed the above report and 
recommendations. " 
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FINANCE MATTERS 


RECOMMENDATION 

1. West End Community Centre $2,000,000 Borrowing Bylaw 

As Council is aware, the West End Community Center is in the 
final design stages preparatory to being released for tenders. At this 
point in time it is necessary to complete an action involving the borrowing 
bylaw, which has been complicated by Provincial legislation, and make 
certain that no obstacles remain to selling the $2,000,000 local improvement 
by law. 

In 1968 Council obtained the assent of the ratepayers in the 
West End to a proposed bylaw authorizing the issue of debentures in the 
amount of $2,000,000 for the purpose of raising money to build a community 
centre on a local improvement basis. For several reasons it was not 
possible to give this bylaw third reading prior to 1969, when the section 
under which the assent of the ratepayers was obtained was repealed and 
replaced by the current section 523B. 

The effect of this amendment was to deprive the City of the power 
to borrow the $2,000,000 unless it were to hold a new plebiscite. To avoid 
the necessity of going back to the ratepayers legislation was passed by the 
Legislature which stated in effect that the original approval was deemed to 
be approved under the new Section 5238. However, it was a condition of the 
deemed approval that prior to passing the borrowing bylaw we would publish 
a notice stating that unless 5% of the owners object Council will pass a 
borrowing bylaw at a different interest rate than that contained in the 
original bylaw submitted to the electors. 

The question now arises as to whether we can borrow at the interest 
rate contained in the original bylaw and, if so, whether we are required to 
give notice and consider objections. Certainly the intention was that the 
borrowing could be done at the original rate and that, if it were, no notice 
need be published. It was anticipated that the borrowing would take place 
reasonably soon after the legislation was enacted and, because at that time 
interest rates were considerably in excess of that contained in the original 
bylaw, that the borrowing would be at a higher rate. We assume that in pre- 
paring the legislation the draftsmen were not concerned with the situation 
where borrowing would take place at the same or a lower interest rate. 

Unfortunately perhaps, legislation is not interpreted solely 
according to the effect it was intended to have. One must first look at the 
words used. The problem with the legislation here is that it states "Before 
a bylaw is enacted, the Council shall publish a notice . .". It does not state 
specifically that the notice need only be published if the interest rate is 
to be different, as it should have If it were to be in accord with its intention. 
The resulting uncertainty would render any borrowing done without publishing 
a notice vulnerable to attack. The chance of such an attack being successful 
is extremely difficult to evaluate. While we think we would be successful in 
defending ourselves against an attack we feel that there is a sufficient 
possibility of success that it would not be fiscally responsible to risk it. 

The City's financial reputation is dependent to a large extent on 
confidence which lenders have in our representations to them as to our authority 
to borrow. Even an unsuccessful attack on a borrowing bylawvould be detrimental. 
Should the attack be successful the damage to our reputation would be considerable. 

The interest rate on the original bylaw approved by the electors 
was 7 3/4% (for a 20 year life). This is lower than the current bond market 
would find acceptable without a significant discount from the par value of 
$2,000,000. The best solution, and a financially reasonable one, is to 
establish the interest rate at 8% and sell the debenture to the City's 
Sinking Fund at par. This solution, however, does not eliminate our need 
to advertise in accordance with the legislation. 

We therefore RECOMMEND that the City Clerk be authorized to 
advertise the West End Community Center borrowing bylaw in accordance with 
the requirements of the legislation, stating an interest rate of 8%. 


REPORT TO COUNCIL 
STANDING COMMITTEE ON FINANCE & ADMINISTRATION 

MARCH 29, 19 73 


A meeting of the Standing Committee of Council on Finance and 
Administration was held in the No. 2 Committee Room, Third Floor, 
City Hall, on Thursday, March 29, 1973 at approximately 1:50 p.m. 

PRESENT ; Alderman Bowers (Chairman) 

Aldermen Harcourt and Volrich 

ABSENT ; Alderman Gibson 

CLERK TO 
THE COMMITTEE: D. H. Little 



1. The Minutes of the Standing Committee on Finance & Administration 
dated March 15, 1973, dealing with Labour Negotiations: Outside 
Workers' Union were adopted as submitted. 

2 . Attendance at Night Meetings - Senior Staff 

Your Committee has been considering the matter of suitable 
compensation to senior staff required to attend night meetings of 
Council and the Standing Committees, which, as of this year are 
considerably in excess of the normal. In this regard, the following 
report from the Board of Administration has been considered by your 
Committee: 

" Attached for your information is a tabulation of 
Senior Staff who have attended Council and/or Committee meet- 
ings in the evenings since January 16, 1973. There may have 
been other Senior Staff present at some of the meetings, but 
this list represents only those officials who were required 
to be present. Not all officials attended for the full 
Council meetings. 

It is common practise, although not universal in 
the surrounding municipalities, to grant time off to Senior- 
Staff who are required to attend Council or Committee meetings 
on a regular basis. In all cases, staff covered by a collective 
agreement, and excluded staff, would be paid for this attendance. 
It may be that it is your Committee's wish that Vancouver Senior 
Staff members be granted time off for attendance at such meetings, 
and I offer the following proposed regulation for your consider- 
ation : 

'compensating time off shall be granted to members of 
Senior Staff for time spent at evening meetings of 

Council or Committees; the amount of compensating time 1 i 

shall equal the time ftiC-tiiiiUx spent nt the evening £^ m d> < a 

meetings up to a maximum often days in a year. The 

time off shall be taken in the year that the evening 

meetings occur and preferably in the form of long 

weekends, or the morning following the day on which 

the evening meeting occurs. 

The time off will be taken on a positive reporting 
basis and Senior Staff will be eligible only when 
directed to attend in accordance with the procedure 
laid down in the Board of Administration memo dated 
January 30, 1973. Normal reporting and record-kooping 
procedures for compensating time shall apply. 

The City has the following options in this respect: 

(a) give compensation in monitory form 

(b) compensate by time off 

(c) make no special provision 

Your Committee's view is that some compensation should be accorded 
as the night meeting pattern as of this year is not one that has 
hitherto been the practice and it does not appear that the pattern 
will change in the foreseeable future. 


Cont'd 
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Attendance at Night Meetings - Senior Staff 
It is therefore 

RECOMMENDED THAT the proposal of the Board of Administration set out 
in the above quoted report be adopted. 


3. City Insurance 

The Committee considered the report from the Director of Finance 
under date of March 16, 1973, on the City's package insurance policy 
respecting physical assets (excluding bridges). The Director's 
report sets out details of this type of coverage and a copy of the 
information is submitted to the Council, together with the balance 
of the Director of Finance's report on the subject. 

Your Committee considered further, the whole matter of the 
City's present insurance policy generally and intends to study in 
depth, arguments for and against the City adopting a policy of 
'self insurance', apart from certain exceptional cases of a 'disaster' 
nature. 

The package insurance covered by the Director of Finance's 
report of March 16, 1973, results in a premium cost for the last 
three years of approximately $391,000 (of which $88,000 is paid by 
the P.N.E.). On the other hand, claims paid out over a three year 
aeriod under this insurance, prorating past experience for the 
anexpired balance of the policy year, will amount to approximately 
?247,000 including losses related to the P.N.E. Historically, our 
leaviest losses are caused by the P.N.E. and associated Burrard 
Amusements . 

Other insurance coverages, such as bridges, automobiles, etc. 
aring the annual premium up to approximately $300,000. 

Your Committee RECOMMENDS, 

THAT 

(i) The City immediately enquire officially of the Provincial 
Government, whether or not they intend to have the City 
obtain its physical asset insurance from the B.C. Insurance 
Corporation when our present policy expires on August 1, 1973. 

(ii) if the Province advises in the negative or an answer is not 
forthcoming by May 1, the City request Macaulay, Nicolls, 
Maitland & Co. Ltd.; Reed Shaw Osier Limited, and Leslie 
Wright & Rolfe Limited, approach the world insurance markets 
with the object of submitting package insurance proposals 
for the City's physical asset insurance referred to in the 
Director of Finance's report of March 16, 1973, on the 
following deductible basis: 


(a) 
(b) 
(c) 
(d) 


present arrangement 
$10,000 to $15,000 
$1,000,000 

(a) , (b) , and (c) on present basis of coverage 
(City plus Pacific National Exhibition) and 
without the P.N.E. being included. 


The Committee meeting adjourned at approximately 2:20 p.m. 


******* 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY DEVELOP IffiNT 


March 29, 1973 


A meeting of the Standing Committee of Council on Community 
Development was held on Thursday, March 29, 1973, at approximately 
3:30 p.m. in the No. 1 Committee Room, third floor. City Hall. 

PRESENT ; Alderman Volrich (Chairman) 

Aldermen Harcourt, Marzari and 
Rankin 

ALSO PRESENT ; M. Egan, Director of Social Planning 

R.E. Young, Social Planning Department 
R. Youngberg, Planning and Civic 
Development Department 

CLERK ; R. Thompson 


Adoption of Minutes 

The Minutes of the meeting of March 8, 1973, were adopted. 
INFORMATION 

1. Adanac Planning Advisory 
Committee Meetings 

Mr. J. Cork, Chairman of the Hastings Sunrise Action Council, 
appeared before the Committee and elaborated on points raised in 
his letter of March 10, 1973. He repeated his request that the 
Advisory Committee be re-structured to include elected represen- 
tatives from the Council, the Park Board and the School Board, 
and he proposed that the Advisory Committee should elect its own 
Chairman and prepare its own agenda for its meetings. 

A report prepared by R.E. Young of the Social Planning Depart-- 
ment entitled 'Local Area Resident Participation in Planning' was 
presented by Mr. Young. A draft report dated March 29, 1973, was also 
submitted by the Director of Planning on the same subject matter. Both 
reports contained recommendations which were intended to present a means 
by which the present impasse between the Planning staff and the 
local residents' representatives might be removed. 

RESOLVED that the representations made by Mr. Cork and the two 
officials be received in the meantime, and Alderman Harcourt be 
asked to chair the next two meetings of the Adanac Planning 
Advisory Committee after which the Alderman be requested to report 
to the Community Development Committee with recommendations for 
further action by the Committee. 


2. West Broadway Citizens Committee 

Mrs. Marjorie M. Harper, 2950 West 8th Avenue appeared as a 
representative of the West Broadway Citizens Committee. She made 
the following two requests; 

(a) that the West Broadway Citizens Committee and the 
Kitsilano Information Centre be furnished with a 
notification of all applications for Development 
Permits in the area bounded by Larch and Highbury 
Streets and between the south side of West 8th 
Avenue and the north side of West 10th Avenue. 
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(b) that two meetings be convened with the groups concerned 
with the Broadway West area; one with the Community 
Development Committee and the other, in the evening, 
with the City Council. 

Mr. A.D. Geach, Assistant Director Community Planning Division, 
spoke to the request for notification of applications for Development 
Permits and advised that a comprehensive report on this question 
will be made by the Director of Planning as soon as possible. 

RESOLVED that arrangements be made with groups and citizens concerned 
with the Broadway West area for a meeting of the Community 
Development Committee to be held at 7:30 p.m. on Thursday, April 19th, 
1973, at an appropriate place in the Community, such place to be 
arranged for by the West Broadway Citizens Committee and the meeting 
to be chaired by Alderman Harcourt and to be noted that City staff 
will not be required to be in attendance. 


3 . Electoral Reform Procedures 

A brief was presented by Mr. Tony Green proposing a program 
designed to bring about a higher degree of citizen participation 
in the examination into local governmental procedures. This brief 
has the endorsation of the Kitsilano Area Resources Council. 

The Chairman explained to the delegation that considerable 
help from the media has been assured, including local newspapers. 
The hope was expressed that the Area Council and other interested 
groups will take the initiative in developing interest in the 
local government hearings. 

The Chairman thanked the delegation for its suggestions and 
gave assurance they would be kept in mind by the Committee during 
the course of its studies. 

Mr. Green's brief is quoted below for information: 

" We would like to commend the Community Development Committee for its desire 
and efforts to obtain some form of public participation in the process of civic 
electoral reform. However, we feel that the seven public hearings being 

planned are insufficient, in themselves, to allow people to make an intelligent, 
informed decision at the time of the plebiscite. We suggest that the prograrrjne 
should be broadened to include, actively, as many citizens' groups as possible 
in a process of dialogue, to explain and examine their desired relationship to 
City Council, and in a process of education, to inform them about alternative 

Council and area structures that may suit their needs. These two processes, of 

dialogue and education, must occur simultaneously before, during, and after the 
public hearings, because the public hearing itself will be, for the most part, a 
one-way listening post. 

^- BEFORE THE HEARINGS; 

1) The City, and in particular the Community Development Committee, has 
the opportunity and the responsibility to use the background information it hi^s 
gathered on ward systems to inform and educate the pubHc concerning the variety 
of systfmf! available and their consequences, the experiences of other cities, 
and the criteria to hv used in draui;hting the plebiscite. Such a couim i tmi-nt 
would coii;5titut(i a rn^w ap]iroach to public involvement in this city, befitting 
the mandate of this new City Council. The information could be dispensed in 
booklet form to citi /(.'ns ' groups and should be available at City Hall. It 

sliould be dispens(!d in the form of an insert in the major daily nev^;spapers , and 
it could be discussed on radio and television public affairs programmes. This 

e ducati on process should continue until the plebiscite is held. 


cent 'd . 
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2) Members of the Conununity Development Committee should actively solicit 
citizens' groups to meet in person with them before the local public hearing to 
discuss the group's point of view and to offer information and give some 
response to those ideas. A special effort should be made to reach groups which 
do not have a history of contact with City Hall. This process of close dialogue 
should continue throughout the involvement programme. 

B. DURING THE HEARINGS; 

1) Citizens' groups should continue to have access to the Committee for 
discussions and access to information on ward system alternatives. 

2: a) The format of the public hearings themselves should be modified to 
create an atmosphere more conducive to discussion. People could feel closer 
to the process if hearings at the schools were set up in gymnasiums, with 
seating in the round, and city representatives a part of the circle. 
Classrooms could be used for smaller discussion groups, with one alderman 
being a part of each group. 

2i b) After the first two hearings, an evaluation of the hearing format 
and process should be carried out, and revisions made if necessary. 

S) It is essential that people unable to attend any or all of the 
public hearings be able to learn what ideas citizens' groups are putting 
f orward . 

a) Cable television should be utilized for the complete broadcast of 
each hearing (live and/or re-broadcast). The tapes of any meeting could be 
viewed by groups or individuals at any other time. 

b) Written summaries of the presentations should be inserted in the 
local neighborhood papers, with provision made for ample copies to be 
available on request to citizen groups throughout the city. 

C. AFTER THE HEARINGS; 

It is imperative that a substantial airing of the results of the 
h earings occur - including both; 


a) a consensus of the public's opinion, and 

b) a summary of the Committee's comments on those views. 


A series of public hearings, by themselves, may be administered 
satisfactorily by a part-time committee (with many other concerns) and by 
general staff. We feel tliat to achieve more, there must be a full-time staff 
person (or persons) responsible for; 

a) the active soliciting of, and continued communication with, a vide 
variety of citizens groups. 

b) the preparation and co-ordination of community affairs radio and 
television proiu'^inmics . 

c) the organization of research materials and preparations of 

p ublishable information on co;ranunity issues, ward system alternatives, and 
expei.'iences of other cities. 
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This person (s) should preferably be hired on a contractual basis. 

We urge the Community Development Committee to attempt to reach the 
public by means beyond the proposed public hearings. 


4 . Public Meetings and Public Hearings 

(a) Rivtow Straits Limited 

RESOLVED that it be left to the Chairman to arrange for a suitable 
date for an evening meeting at which time the Rivtow Straits Ltd. 
representatives and the concerned citizens in the area, may meet 
with the Community Development Committee. 

(b) Site C and D - 

Strathcona Rehabilitation Project 

RESOLVED that the Chairman be authorized to arrange a set date 
for an evening meeting at which time the Community Development 
Committee may meet with community groups concerning the use of 
these two properties. 

(c) Shannon Property - 57th and Granville 
Public Hearing 

The Chairman advised the Committee that the Public Hearing 
for this purpose would be held at the City Hall on the evening 
of April 18, 1973. 

(d) Britannia Service Complex 
Public Hearing 

It was noted that the Public Hearing for the Britannia Service 
Complex is scheduled for May 15, 1973, at 7:30 p.m. at the City 
Hall. 


The meeting adjourned at approximately 5:30 p.m. 


* * * * * 


WR COUNCIL ACTION SEE PAGE(S) .., 



PART REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNGIL. 
ON SOCIAL SERVICES 


March 29, 1973 


A meeting of the Standing Committee of Council on Social 
Services was held in the #1 Committee Room, third floor, City 
Hall, on Thursday, March 29, 1973, at approximately 1:30 p.m. 


PRESENT: 


ALSO PRESENT: 


Alderman Rankin (Chairman) 

Aldermen Hardwick, Linnell and Marzari 

Mr. J. Denofreo, Representative of the 
Provincial Department of Rehabilitation 
arid Social Improvement 


CLERK: 


M. Kinsella 


The following recommendation of the Committee is submited 
to Council. 

RECOMMENDATION 

1. Photo I.D. Cards for Social Allowance Recipients 

Your Committee had for consideration the attached report 
from the Director of Welfare & Rehabilitation on the above matter. 

The Chairman advised that the Minister of Rehabilitation and 
Social Improvement had indicated to him that he was very much op- 
posed to the proposal contained in the Director of Welfare & Re- 
habilitation's report. 

Mr. Levi had suggested the City consider establishing its 
own cheque cashing operation to facilitate those welfare recipients 
who experience difficulty cashing their cheques. 

Mr. Boyd spoke to his report and expressed the opinion that a 
niimber of welfare recipients would welcome some form of acceptable 
identification. The Committee, while recognizing the need for 
an acceptable identification card for welfare recipients, was not 
in favour of the proposed photo I. D. cards. 

There was discussion of various ways of making it easier for 
welfare recipients to cash their cheques. It was suggested that 
the Canadian Imperial Bank, which has the City's welfare account, 
be requested to allow cashing of welfare cheques at any branch of 
their bank which is located near a City Welfare Unit. This would 
help eliminate the long line-ups which presently occur on cheque- 
issuing days at the Main & Hastings Branch of the bank. 

Further discussion ensued and it was 

RECOMMENDED 

a) To reject the pro posal contained in the report of the 
Director of Welfare and Rehabilitation with respect to 
photo I. D, cards. 

b) The Chairman to seek from the Minister of Welfare & Rehab- 
ilitation his suggestions and/or proposals for solutions 

to the present difficulties encountered by Social Assistance 
recipients in cashing their cheques. 

c) The Director of Welfare & Rehabilitation to conduct a 
quick survey of Social Assistance recipients to determine 
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i) The extent of the difficulties they encounter 
with cheque cashing through lack of acceptable 
identification;* 

ii) Whether or not they are in favour of I. D, cards. 

The result of this survey to be reported to the Committee 
at an early date. 

(A copy of the report of the Director of Welfare & Rehab- 
ilitation with respect to photo I.D, cards for Social 
Allowances Recipients is on file in the City Clerk's office) 

INFORMATION 

Your Committee Submits the Following for Council Information: 

2, Classification: Social Worker II, Department of 
Welfare & Rehabilitation. 


As requested at the March 1, 1973 » meeting of the Committee 
the Director Personnel Services met with Mr. Boyd, Director of Welfare 
& Rehabilitation and Miss M, Martin, B.C. Association of Social 
Workers to discuss the proposal of the MREU that Social Workers I 
be permitted to advance to Social Worker II positions. The Director 
of Personnel Services, the Director of Welfare Services and Miss Martin 
also discussed training programmes for the staff of the Department of 
Welfare & Rehabilitation, 

(Copies of the Director of Personnel Service's report and 
Mr, Boyd's memorandum are attached for information), 

Mr, Derby on behalf of the Municipal & Regional Employees* 
Union asked that this matter be deferred to a later meeting to allow 
the Union an opportunity to study the reports referred to above. 

The Committee heard representations from Mr, Boyd, Mr, Peterson 
and Miss Martin in favour of retaining the requirements for pro- 
fessional training for the Social Workers II, III and IV positions. 
Miss Martin and Mr, Boyd are presently drawing up an in-service 
traning programme for all staff in the department related to the 
day to day operations but this would not be considered the equivalent 
of professional training. 

The representatives of the Municipal & Regional Employees* Union 
stated their main argument is that basically the Social Worker I 
classification should not be a dead— end position for persons who 
decide to make their career in the Rehabilitation Division of the 
Welfare & Rehabilitation Department and that the Social Workers I 
should be given the opportunity of obtaining the training necessary 
to achieve promotion to the II level. 

In summation, the Chairman suggested there are two issues to be 
resolved 

1) The question of whether the Social Worker II 
position should be open to Social Workers I 
as maintained by the M,R,E,U, 

2) The long-range issue of a training programme to 
enable Social Workers I to upgrade their training 
and skills. 

It was suggested that consideration be given to establishing* 
through community colleges, special evening courses which would enable 
the Social Workers I to obtain the requisite professional training 
over an extended period. Miss Martin agreed to explore this aspect. 
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RESOLVED to receive the report of the Director Personnel Services 
and the accompanying memo from the Director of Welfare & Rehabilita- 
tion and to refer this matter back to the Director of Personnel 
Services for further discussions with the involved parties (includ- 
ing the MREU) for report back at a later date. 


3. RECREATION SERVICES IN THE DOWNTOWN EAST SIDE 

The Committee received a petition from approximately 100 
residents of the Downtown East Side on the above matter. 

The petition stated in part: 

" We live in the area bounded by Alexander Street, 
Heatley Overpass, Hastings Street, and Jackson Ave, 
We have to go outside our own neighborhood to find 
suitable recreation, 

"A considerable number of us are handicapped in some 
way, or old, or have minimal income, but are interested 
in keeping active and interested in life. We would pre- 
fer if we could do so inside our own neighborhood, 

"We would like to have a center for coffee and con- 
versation, and card games; with the free use of a 
telephone; maybe with T,V, and bingo; and pool, if 
possible. Perhaps there could be a sewing machine 
somewhere for the women of the neighborhood. We need 
to get out of our rooms, 

"We ask City Council to help provide a social center, 
by leasing or buying an old house or store front in 
our neighborhood", 

Mr, Ken Bell, M.S.W, Peopl Aides, LIP Project, spoke 
on behalf of the delegation and stated that this request for a 
recreation centre is separate from the Recreation Program for 
the Downtown East Side which Council approved on March 27,1973. 
The people represented by the Petition live on the periphery 
of the Skid Road area and the recreation programme approved by 
Council on March 27, 1973 would not meet their needs, particularly, 
as a number of them are handicapped and need a centre in close 
proximity to their neighbourhood, 

RESOLVED to receive the report and defer making a recommendation 
on the proposal pending receipt of a detailed statement of estimated 
costs of the proposed recreation centre, such estimate to include 
rental costs, minimal renovations, recreation and hobby furniture 
and needs, 

(a copy of the Petition is attached for Council information). 


The meeting adjourned at 3:40 p.m. 


FOR COUNCIL ACTION SEE PAGE(S).....?.i... 
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PART REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON SOCIAL SERVICES 


March 29, 1973 


A meeting of the Standing Committee of Council on Social 
Services was held in the #1 Committee Room, third floor. City 
Hall, on Thursdsay, March 29, 1973, at approximately 1:30 p.m. 

PRESENT: Alderman Rankin (Chairman) 

Aldermen Hardwick, Linnell and Marzari 

ALSO PRESENT : Mr. J. Denofreo, Representative of the 

Provincial Department of Rehabilitation 
and Social Improvement 

CLERK: M. Kinsella 


The following recommendation of the Committee is submitted 
to Counci 1 . 

RE COMMENDAT I ON 


1 . Youth Health Service 

The Committee considered the report of the Medical Health 
Officer on Youth Health Service. The Medical Health Officer's 
report contains recommendations regarding extension of the present 
service and continuation of the service on termination of the 
Federal Grant (which funds the present service) at the end of 
January, 1974. Attendance at the present clinic is such that 
the staff can no longer effectively cope with the demands for 
service and there is a definite need for expansion of this ser- 
vice . 

The Medical Health Officer submitted the following 
recommendations : 

1. THAT a second mobile clinic be established in the City of Vancouver 
similar to the Department's mobile dental clinic now operating in the 
east side of the city. A 12' x 60' facility on wheels, fully equipped, 
is estimated to cost $25,500. 

2. THAT the City of Vancouver assume responsibility for maintaining this 
Unit with he^it, light, water, telephone and janitorial service. 

3. THAT, while drug cor.ts must be the responsibility of the patient, it is 
possible to set up special arrangements for low-cost drugs. (One City 
pharmacist has offered a very attractive cost-plus dispensing fee arrange- 
ment.) Nevertheless, an annual budget of $500 would bo required to pay 
for drugs for youngsters with special health problems. All drugs required 
for the treatment of venereal disease are supplied by the Division of VD 
Control of British Columbia. 

4. THAT the City of Vancouver Public Health Nurse I position seconded to the 
Division of VD Control be reclassified as a Youth Health Services Coordinator, 
and that the incumbent be the Vancouver City Health Department's liaison 
person to all agencies providing health service to youth and be responsible 
for the coordination of the Department's Youth Services. The additional 
annual cost to the City of Vancouver would be $3,200 (1973 rates) based on 
this position being equivalent to a Public Health Nurse III. 
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5. THAT from the commencement of this second clinic to the termination of the 
Youth Health Project at the end of January 1974, one Public Health Nurse, 
supported by projects funds, be assigned to this Clinic and that the 
Province of British Columbia bo requested to underwrite the cost of thib 
position after tennination of the Youth Project grant, January 31, 1974. 

6. THAT a second Public Health Nurse position be established for tlie new clinic, 
and that funds be requested from the Province of British Columbia for this 
position. 

7. THAT two full-time positions be established for this clinic, one to be 
classified as a Medical Office Assistant, the second as a Clerk-Typist II. 
It is recommended that total support for these two positions be sought 
from the Province of British Columbia. 

8. THAT the physician time necessary for the operation of this clinic be 
negotiated with the Medicare Commission at no net cost to the City of 
Vancouver. The Medicare Commission has a sessional rate for physicians, 
but until now both sessional rates and salaries for operations of this 
type have been pro-rated according to the percentage of time spent on 
behalf of insured patients. The insurability of the patients in this 
youth group is approximately 25%, with a potential of 75% especially 
during winter months. It is recommended that the City request the Medicare 
Commission to waive this rule for the medical staff of this clinic. 

9. THAT the Health Branch, Province of British Columbia, be requested to supply 
all examing equipment, furniture, and medical supplies required for the 
operation of the clinic. 

10. It is recommended that the present operation of the Youth Clinic at Pine 
Street be continued in parallel with this new clinic until the expiry of 

the grant in January 1974. In October 1973, a further review should be 
undertaken in order to see whether or not a second clinic is required to 
continue after the expiration of the grant. 

11. The estimated costs to the City of Vancouver for the establishment of this 


service in 1973 are as follows: 
♦CAPITAL COSTS 

Mobile Unit on Wheels $25,500 

OPERATING COSTS - 

May 1, 1973 to December 31, 1973 

Cost of Reclassification of $ 2,150 

Public Health Nurse I to equivalent of 
Public Health Nurse II 

Drug Costs 500 

Light, heat, water, telephone, 1,700 

holding tank, janitorial services, 
transporting unit 


$?9,85n 


* Since this Unit can be expected to have a useable life of 
10-15 years, this cost can be amortized over this period 
of time. 
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SUMMATION 

Items 5, 6, 7, 8, 9 will require further negotiation with the Provincial 
Government and the Medical Services Commission. In a recent communication, 
Dr. G.R.F. Elliott, Deputy Minister of Health, has expressed his willingness 
to take these proposals to his Minister once departmental estimates are through 
the House in April . 

If the foregoing report is approved by Council, classifications and salaries 
should be referred to the Director of Personnel Services for review and report 
to the Board of Administration. 

Mr. Donofreo, representing the Minister of Rehabilitation & 
Social Improvement, undertook to bring this proposal to the 
attention of his Minister and to seek his report for same. 

Following further discussion, your Committee 

RECOMMENDS :- 

THAT Council 

a) Approve the above recommendations of the Medical 
Health Officer with respect to the extension and 
continuation of the Youth Health Service. 

b) Approve the expenditures listed under Recommendation 
11 above, subject to all service staff costs being 
borne by the Provincial Government. 



REPORT TO COUNCIL 

STANDING COMTTEE OF COUNCIL 
ON CIVIC DEVELOPMENT 


March 1973. 


A meeting of the Standing Committee of Council on Civic 
Development was held at approximately 3:45 p.m. on Thursday, 
March S, 1973, in the No.l Committee Room, third floor. City Hall. 

PRESENT: Alderman Hardwick (Chairman) 

Aldermen Bowers, Harcourt, Marzari, 

CLERK: M. James 

RECOMMENDATION 

1. . A Proposal For Dovmtown Development 

At the February 15,1973 meeting of the Committee consideration 
was given to pages 1 - 22 of the draft report of the Department of 
Planning and Civic Development dealing with proposals for the develop- 
ment of the control of downtown development. 

At the February 15,1973 meeting of the '^tand:inp C■on\rr\■?^^t'^'^ 
on Civic Development, the Committee requested information about 
the assumption of downtown growth and about ohe transportation 
implications of the downtown plan particularly as they relate to 
Policy Guideline 5: Accessibility. 

Under date of March 1st., the City Engineer submitted for the 
information of the Committee a report entitled "Downtown Plan: In- 
formation on Growth and Transportation Implications", 

Also at that meeting of February 15th, the Committee requested 
comments from the Vancouver City Planning Commission and from the 
Technical Planning Board, 

The Technical Planning Board under date of March 7th, sub- 
mitted to the Committee its comments and the Vancouver City Plann- 
ing Commission advised by representative present at this meeting that 
their report was not available,. 

The Assistant Director Advance Planning and Research displayed 
a map v;hich indicated planning objectives of one concept and advised 
that that this was not a two or four year proposal but a ten to fifteen 
year proposal with review from time to time. 

The map showed an area entitled "Metropolitan Core" consisting 
of business and economic offices, those of institutions, shipping etc — 
no residential. Surrounding this core would be office buildings, hotels 
apartments ( up to 1/2 of buildings in apartments) and shopping. 
An entertainment area would be along Granville Street, The plan took 
into account downtoiAm services and supply and historical areas which 
the plnn sugfpsted might expand the Gastown areas. There v:ould be 
district and local shopping and services and specialty shopping i,e,, 
Chinatown, Local convenience commercial area were envisaged in special 
buildings.. Along the water front the plan suggested comprehensive 
development of large projects geared to recreation and marine use. 
This development to be at a low density. 

One of the aims would be to provide openness throughout the down- 
town peninsula -l-hrough connections by pedestrian streets, plazas, 
arcades,, etc. 

The Assistant Director Advance Planning and Research suggest this map 
could be distributed publicly for comment. The committee suggest it 
would br advisable to make thedi visions between various areas less definite 
and perhaps using coloured dots would serve the purpose. It was sug- 
gested the map would be a natural addition to any mailing or distribu- 
tion sent out and it was agreed that it should contain a description 
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of the present situation and of the proposals and provide space for 
comment . 

It was noted that the intent was for the development of a Metro- 
politan Core, fringed with mixed use areas, services, residences and 
amenities . 

The committee considered a report submitted by the City Engineer 
as requestod at the February 15th meeting and after thorough discussion;:^ 
with representatives of the Engineering Department the committee, 

RECOMMENDS that for transportation planning purposes the City of 
Vancouver accept the figure of downtown employment of 125 - 150,000 
as a possible range. 

The committee also had before it a memorandum from the Assistant 
Director Advance Planning and Research dated March 2nd, 1973 i commenting 
on the schedule for meetings to consider the draft proposal for dov^Ti- 
town development. The committee also had before it as per previous 
instructions to the Committee the arrangements for a meeting with the 
Director of Transportation and the Department of Municipal Affairs. 
The Assistant City Engineer, Traffic and Transportation, advised that 
members of the city staff would be meeting with the Director of Trans- 
portation, Monday, March 12th. The committee received the reports. 

INFORI^IITION 

2 . Historical Conservation 

In his inaugural speech the Mayor referred to the need to investi- 
gate the manner of conservation of buildings of historical significance 
in Vancouver and had requested this committee to undertake the investi- 
gation on behalf of Council. 

By way of oral introduction the Assistant Director of Civic Develop 
ment briefly reviewed the Historic Area Advisory Board and introduced 
to the committee members Miss Nancy Oliver and Mr. Jon Ellis who were 
employed on a LIP grant to investigate a legislative approach to build- 
ing conservation. 

Miss Oliver and Mr, Ellis advised the committee that their project 
had only been under way for two weeks. They advised that initially 
their role was to think of the city as a mosaic of different neighbor- 
hoods each with its own history. They are not investigating the 
same geographical area as Prof, Kalman, The ultimate aim of the 
grant is to devise legislation to allow the city of Vancouver to con- 
serve historical buildings on an on-going basis. They expected to sur- 
vey, in 1973, neighborhoods in the city, then investigate the history ! 
of each area and to make development proposals for building conserva- 
tion to the Planning Department, Initially, the project has chosen ; 
the area north of Strnthcona to devise a programme and model and to I 
detemine what would be required in terms of legislation and guidelines I 
for the rest of the city. At the present time they are gathering in- 
formation mainly in North America but some is being gathered in Europe, 

The committee noted that Council has previovisly authorir^ed and fun- 
ded the development and the inventory of historical buildings and re- 
quested information as to when this inventory would be reported to 
Council, or alternatively, how much had been accomplished and at what 
stage the inventory development was at. After further discussions the 
Committee 

RESOLVED that the reports be received and the matter be tabled and 
in the interim the Historical Area Advisory Board be invited to meet 
with this Committee at a suitable date. 


The meeting adjourned at approximately 5:45 p,m. 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON ENVIRONMENT 


March 29. 1973 


A meeting of the Standing Committee of Council on Environment 
was held in No. 1 Committee Room, City Hall, on Thursday, 
March 29, 1973 at approximately 10.00 a.m. 


PRESENT ; Alderman Linnell (Chairman) 

Alderman Massey 
Mayor Phillips 

ALSO 

PRESENT ; Alderman Bowers 

COMMITTEE 

CLERK; H. Sugrive. 


1. Adoption of Minutes 

The Minutes of the Meeting of February 1973 were adopted. 


RECOMMENDATIONS 


2. Dogs 

On January 30, 1973 City Cornell adopted the following 
recommendations of the Standing Committee on Environment, dated 
January l8, 1973; 

(i) that the Chief Licence Inspector report to the 
next meeting of the Committee the amoixnt of 
license fees paid for dogs in other municipalities. 

(ii) that the report of the Director of Permits and 
Licenses respecting 'City Pound - Additional Staff 
dated January l6, 1973, and the rough draft report 
dealing with the hiring of additional temporary 
pound officers for the siammer patrol of parks and 
beaches, after revision, be forwarded to the Park 
Board for its comments and report back to the 
Committee . 

(iii) that the correspondence referred by the Mayor to 
the Committee be received, and the 'writer advised 
the Committee is working on the problem and 
notification of final action of the Committee will 
be forwarded to her in due course. 

In accordance with recommendation (i) the Chief License 
Inspector submitted a list of license fees paid for dogs in 
neighbouring municipalities. He said that the task of controll- 
ing dogs was beyond the means of the present staff. During 1971 
the City had received 4,000 complaints from the public and in 
1972, despite the fact that there was a civic workers' strike 
for 7 weeks, 5,000 complaints were received and 'complaints are 
now ever increasing. He said that this problem not only existed 
in Vancouver but indications were that most cities throughout the 
North American Continent were experiencing the same problem. He 
stated that the Pound staff, which had not been added to for a 
period of 20 years, were unable to begin to control the problem 
without additional staff and equipment as proposed in the report 
of the Director of Permits and Licenses dated "January l6, 1973. 
He stated that although additional staffing and equipment would 
improve the situation, there was no way in which dogs could be 
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completely controlled in the City of Vancouver. 

The Committee felt that the increases in staff and facilities 
as proposed by the Director of Permits & Licenses were far too 
modest and should be tripled or at least doubled. 

A representative from the Mionicipality of Burnaby, when 
questioned, concerning their pound facilities, stated that they had 
five pound trucks in service, the same number as the Vancouver 
Pound. Richmond and Delta Municipalities also have five trucks. 
It was therefore concluded that the Vancouver operation is not 
viable with the same amount of equipment and personnel. 

In reply to the chairman's query on the number of dogs hit by 
cars, the License Inspector informed that during 1972 the Pomd 
collected 1,665 dead dogs from the streets and 1,025 dead cats. 
During 1972, 2,63^ dogs were impounded, 591 of which were destroyed 
and the remaining were either redeemed by owners or sold. And as 
a result, $14,^05 was realized as impounding fees for 1972 at 
$5.00 being charged for a licensed dog and $15 for an unlicensed 
dog, plus the license fee. 

Delegations towards the eradication of dog nuisance in the 
City of Vancouver were heard from: 

Mrs. Mildred Ives 

Mrs. Bingam, Animal Protection Society 
Mrs. Teepe 
Mrs. Doroghy 
Mrs. Anderson 
Mrs. Martin 

(Letter tabled from the Vancouver Humane Society) 
Mr. Hosegood, SPCA, 

and some of the suggested means of control were as follows :- 

(i) That prohibition be enforced on keeping of large 
dogs within the City. 

(ii) That restriction be imposed on keeping one dog 
per house. 

(iii) That taxation be levied to cover the extra cost 
of maintaining parks, sidewalks, boulevards etc. 
free from dog excretion. 

(iv) That female dogs be spayed as soon as they are 
six months old. 

(v) That the spaying of female dogs be left to the 
discretion of the owners. 

(vi) That dog licenses be increased. 

(vii) That lower bracket income people have their animals 
spayed free. 

(viii) That the Veterinary Association be pursuaded to 
spay female dogs at reduced fees for pensioners. 

(ix) That the commimity be educated in the care Of 
animals and the SPCA to go to High Schools to give 
instructions in animal care. 

(x) That there should be an increase in staff and 
vehicles to the present so as to cope with the 
problem. 
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Mr. Hosegood from the SPCA stated that the fee schedule as 

fiven for the association was $30-$35 for spaying cats and between 
35 and $55 for a dog. The SPCA had been imderwriting an agreement 
to have people pay an adoption fee of $12 for a dog; in addition 
they are presently asked to lodge with the Association $25, in 
return they receive a letter for the veterinarian to perform the 
spaying service and the association is then billed for the cost 
in excess of $25. 

After a lengthy discussion on various points as mentioned, 
the Committee RECOMMENDED 

(i) That the Council grant an annual additional sum 
of $50,000 towards the Pound Biidget for 1973, 
exclusive of Capital Costs. 

(ii) That the Director of Permits and Licenses report 
back as to how best the allocated budget could be 
spent and what would be the capital requirements. 

(iii) That the Director of Permits and Licenses report 
back on increase in fees as well as impounding 
penalties for 1974. 

(iv) That the report of the Director of Permits and 
Licenses respecting 'City Pound - Additional Staff, 
dated January l6, 1973 be referred to Council for 
adoption. 

(v) That the Joint Report of the Director of Permits 
and Licenses and the Superintendent of Parks and 
Public Recreation dated January 23, 1973 be 
referred to the Finance Committee with the approval 
of this Committee. 

(vi) That the Chairman of this Committee be empowered 
to try to bring together the B.C. Veterinary 
Medical Association, the SPCA and officials of 
other municipalities to investigate the 
possibility of providing free or lower cost spaying 
of female dogs. 

(vii) That the report of the Director of Permits and 
Licenses dated March 2S, 1973 be received. 


3 . Sign Bylaw 

Mayor Phillips referred to his memorandxim dated March l6, 1973 
and the attached report of the Supervisor of Property and Insurance 
on non-conforming signs dated March 14, 1973. The Council when 
considering the report at that time had refused to act because of 
the revenue collected from the lease of property. In view of the 
fact that the City will soon have legislation oh a Sign Control 
Bylaw it was RECOMMENDED: 

That the Sign Manufacturing Companies be advised that 
no properties would be leased for sign purposes beyond 
the dates of expiration listed in the attached to the 
report of the Supervisor of Property and Insurance 
dated March 14, 1973, and if practicable, they be removed 
before those dates. 
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INFORMATION 

4. Civic Clean-Up Week 

On March 6, 1973, the City Council passed the following 
motion : 

THAT the Standing Committee on Environment be 
requested to investigate the possibility of 
a CIVIC CLEAN-UP WEEK sometime in the spring, 
with arrangements to ensure adequate publicity 
and co-operation between citizens, organizations 
and the City's scavenging services: 

FURTHER THAT the City Engineer be requested to 
report to the Standing Committee on Environment 
in respect of the proposal. 


The Deputy City Engineer advised the committee that because 
of the complexity of costing involved in the report, and absence 
of staff, his department did not have time to prepare a full 
report. He had some rough figures which he verbally submitted 
to the committee: 

The cost of free dumping at the dump would be $5,000 
per week now, with another $5,000 in the Fall. City 
p^ick-up service for one week (refuse and garden material) 
would necessitate the use of ^00 trucks over and above 
■t:he existing fleet and the cost to the city would be 
in the vicinity of half a million dollars. 

Mr. Jim Lowden, with previous experience in the Strathcona 
area in a similar clean-up operation to 'that now proposed, gave 
the committee a few suggestions and stated that over a 40-block 
area, it had taken them 4 working days to complete 90 truck loads 
for a total cost of $5,200. He suggested that the City would 
be advised to spread the program over a couple of months and to 
concentrate on smaller areas separately rather than concentrate 
on the whole city. He mentioned the problem of people scavanging 
and spreading litter around the streets. Also, if the program 
was widely advertised, he felt people would take full advantage 
of the opportunity to clear an accumulation of refuse from their 
prejmises. The idea of having several locations designated 
thi'oughout the city, were the citizen could bring his own truck 
loads of garbage for eventual removal to the dump by City operation 
was suggested. 

Mr. C. Bayley from the Vancouver School Board gave his general 
opinion that the city was in an appalling state and something should 
be done to remedy the situation. An awareness should be developed, 
in his opinion, so that each person would accept responsibility for 
his own property. 

The effect of the non-burning bylaw on the city sanitary 
situation was discussed. The Deputy City Engineer stated that 
the Engineering Department had been given extra equipment to take 
care of the problems created by this bylaw. 

The City Engineer was instructed to report on the subject 
matter to the next meeting of the Committee. 
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5 . Expropriation for New Runway 
Vancouver International Airport . 

The Committee RESOLVED: 

THAT the following letters and telegrams regarding 
Expropriation for New Rmway - Vancouver International 
Airport be received for information: 

(a) Telegram from the Honourable R. Basford, 
Minister of State for Urban Affairs : 

Acknowledge copy of Urtel to Minister of 
Transport re Vancouver Airport. Welcome 
-jovoc support for the development and main- 
tenance of first class international air- 
port to serve Vancouver area. 

We are presently awaiting the report of the 
hearing officer before deciding to confirm 
or abandon expropriation. If expropriation 
confirmed property owners will be generously 
compensated under terms of the Expropriation 
Act. 

However, with regard to proceedings with a 
new parallel runway, you have the assurance 
of ]y&". JVfeirchand, Mr. Davis and of me that no 
construction would take place until after a 
fiill 12 month environmental study had been 
completed and made public. If public 
discussion of the studies revealed that 
detrimental effects would resxilt from the 
construction of the proposed runway, alternative 
actions would have to be implemented to offset 
the anticipated increase in traffic. 

I have proposed that the matter of airport expan- 
sion be discussed at the inaugural meeting of 
the Vancouver area tri level committee which 
hopefully will be held on March 10. 

(Received by Council at its meeting on 6/3/73). 

(b) Telegram dated March 12, 1973 from L.W.F. Beasleigh, 
Special Projects, Ottawa. 

You will be aware of Minister's Statement of 
March 2 announcing the government will proceed 
to complete expropriation of land. There is to 
be a master plan study of the airport and 
arrangements are being made to include an 
environmental study to proceed in parallel. 
The Minister proposed to have tri-level 
government group involvement i.e. Federal, 
Provincial and Greater Vancouver Regional 
District . 

(The above information was received by Cornell and 
referred to the Board of Administration to see that 
the matter is actively pursued and a report furnished 
to the Council following the tri-level conference). 

(c) Letter from the Minister Environment Canada dated 
fferch 13, 1973. 

(This letter was circulated to members on March 15, 
1973.) 
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6. Attendance at the Electoral Commission 

The Chairman reported that she had attended the Electoral 
Boiondary Commission on March 2S, 1973 at the Federal Coiirt 
Building and presented a brief asking that the boundary of Vancouver 
be maintained in the present state so that the present five (5) 
members coiild be retained. 

; The new suggested boundaries for Vancouver South would result 

I in 30,000 people from Biirnaby being included in the riding. This 
I would cause many conflicts of interest for the members of this 
I riding. She felt that the development of Champlain Heights and 
i with the fast growth there, the Vancouver South Riding did not 
need the addition of Burnaby to be viable. 

During the question period a request was made by the members 
of the Commission that it might be preferable to add 30,000 people 
from North Richmond rather than Burnaby, since many problems e.g. 
airport, bridges, garbage dump etc. are shared in common. The 
Chairman further felt that this may be the ultimate resiilt of the 
hearings and she still maintained that it woiild be best to have 
five (5) only Vancouver Ridings. 


The meeting adjourned at 11.55 a.m. 
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CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 
APRIL 10, 1973 

A Regular meeting of the Council of the City of Vancouver 
was held on Tuesday, April 10, 1973, in the Council Chamber, at 
approximately 2:00 p.m. 

PRESENT ; Mayor Phillips, 

Aldermen Bowers, Gibson, Harcourt, Hardwick, 
Linnell, Marzari (arrived 3:15 p.m.) 
Massey, Pendakur, Rankin and Volrich, 

CLERK TO THE COUNCIL ; R. Thompson 

PRAYER The proceedings in the Council Chamber were opened with 

prayer offered by Father D.L. Campbell, Civic Chaplain, 

'IN CAMERA' MEETING 

The Council agreed to an 'In Camera' meeting later this day. 


ADOPTION OF MINUTES 

MOVED by Aid, Pendakur, 
SECONDED by Aid, Linnell, 

THAT the Minutes of the Regular Council meeting of April 3, 
1973, be adopted. 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid, Pendakur, 
SECONDED by Aid, Linnell, 

THAT the Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair, 

- CARRIED UNANIMOUSLY 

UNFINISHED BUSINESS 

1, Family Planning Conference: 
Request for City Delegates 

The Council noted a request from the Family Planning Association 
of B,C, that the City send delegates of elected members of Council 
and staff to the Family Planning Conference to be held May 22 - 24, 
at the University of British Columbia, 

MOVED by Aid, Linnell, 

THAT the Mayor be authorized to appoint representatives to the 
Conference, taking into consideration the length of the Conference 
when authorizing staff attendance. 

- CARRIED UNANIMOUSLY 

2. Improving the Quality of Residential 
Accommodation for Low Income Single people 
living in the Downtown East Side 


The Council, on April 3, 1973, received a report dated March 27, 
1973, on housing from its Special Committee and adopted a number of 
recommendations involving partnership subsidies in respect of 
renovations to accommodation. 

Certain recommendations of the Housing Committee involving the 
City's one million dollar housing fund were deferred to this meeting 
in order that a re-draft of such recommendations may be received 
from the Committee Chairman and the Corporation Counsel, 
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UNFINISHED BUSINESS (cont'd) 

Improving Quality of Residential 
Accommodation (cont'd) 

In respect of the re-draft of these recommendations reported 
this day, changes were suggested by the Council and it was finally, 

MOVED by Aid, Harcourt, 

THAT the following be added to the recommendations adopted 
by Council at its meeting on April 3rd in respect of improving 
the quality of residential accommodation for low income single 
people living in the Downtown East Side: 

(i) That the Corporation Counsel be instructed to bring forward 
a varying and diverting by-law to change the name and 
purposes of the $1,000,000 Housing Fund to Housing Develop- 
ment and Incentive Fund and to allow this fund to absorb 
losses and costs and retain profits as may be appropriate 
to its use for improving the quality and quantity of 
housing generally in the City of Vancouver. 

(ii) That Council approve the use of part of the $1,000,000 

Housing Fund which the City has been authorized to borrow 
under the 1971-75 Capital Plan for the purpose of giving 
subsidies to non-profit societies to renovate old buildings 
for housing purposes. 

(iii) That Council, should it agree to recommendations (i) and 

(ii) above, authorize the Housing Committee, to bring back 
to the Council a proposal for a pilot project. 


- CARRIED UNANIMOUSLY 


3. Report of Special Committee re 
False Creek, April 3, 1973 


The Council considered the following report of the Special 
Committee of Council re False Creek, dated April 3, 1973, which 
was deferred on April 3rd to this meeting of the Council: 

"This report covers the Committee's meetings of Tuesday, March 
20 and Tuesday, March 27, 1973. 


1. 1973 Capital Budget - False Creek Program 

Your Committee received from the Deputy Director of Planning 
and Civic Development the attached report of I^farch 19, 1973 and 
its appendix giving details of funds required from the 1973 
Supplementary Capital Budget for the False Creek program. During 
the discussion and subsequent adoption of the budget report by 
the Committee, certain items were requested approved in advance 
of the 1973 Budget by the department. The department requested 
that the total amount of $143,153 for City staff operation and 
maintenance be approved in advance of the" 1973 Capital Budget 
along with an amount of $25,000 for per diem consultants from the 
$150,000 for consultants services and $20,000 for furthering the 
public information program; this $20,000 is an increase in the 
total budget to $l,69S,6l7. The Committee concurred and 

RECOMMENDS THAT 

(a) the amount of $143,153 budgeted for City staff 
operation and maintenance, and 

(b) the amount of $25,000 from the budget total of 
$150,000 for consultants services, and 

(c) an additional amount of $20,000 be provided for 
public information program 

be approved in advance of the 1973 Budget and further 

RESOLVES that the budget as in the report of the 

Deputy Director of Planning and Civic Development and 

amended by the Committee be approved and referred to 

the Budget Review Committee. 

^ cont 'd 
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UNFINISHED BUSINESS (cont'd) 

Report of Special Committee 
re False Creek (cont'd) 

2. Pro.icct Oricntntion Space 

On May 16, 1972, Council instructed that some tangible 
feasible way of opening up space in the City-owned lands in 
Sub Area 6 for public use be investigated. The False Creek team 
was instructed to report on this and through the Board of 
Administration the attached report of March 19, 1973 entitled 
"Development of Project Orientation Space of City-owned Lands 
in False Creek" was submitted. The Committee considered this at 
its meeting of March 20 and 


REC0MJ\1ENDS THAT: 

i) The Project Orientation Space Concept be adopted. 

ii) $10,500 for the necessary costs of the program be 
approved in advance of the 1973 Budget. 

iii) The description of cost allocations in the report 
of rtirch 19 be amc^nded in that the figure of $A,000 
be desi/^nated as Orientation Areas and the figure 
of $3,500 for lighting under heading of Optional 
Costs be deleted. This figure of $3,500 would then 
be added to Landscaping for a total of $4,500. 

This will result in amending the report section dealing with 
costs as follows: 

Necessary Costs 

Roadv/ay, parking lot, gravelling $5,000 

Concrete capping $1,500 

Orientation Areas $4 , 000 

Total: $10,500 

Optional Costs 

Landscaping 4 . 500 

Grand Total $15,000 


3. Western Outboard Marine 

At the Committee meeting of Miirch 27, a principal of Western 
Outboard ^tlrine Limited was present to discuss with this Committee 
the proposed exchange of lands and other details. 

The architect for Western Outboard Marine and the Assistant 
Director, Civic Development both submitted proposed site plans which 
were basically similar and which V/cstern Outboard Marine agreed were 
both acceptable. The Coimnittee discussed with the principal the 
needs of the company's operations and discussed in detail the 
problems which would arise from the company's operations at this 
particular proposed location from a public access and amenity point 
of view. The Committee was advised that the company required an 
access ramp from the water to land of 50 foot width and that, 
as this wou-ld be the area where boats would be transferred in and 
out of the water, public use of this space would, for reasons of 
safety, have to be restricted or prohibited. 

The Committee was concerned with the maintenance of public 
access to the watoi',nnd various motliods of achieving this without 
conflicting with V/estoi-n Outboard operations were discussed, 
together with the maintenance of presently designated channels and 
public access to the south shoreline- in Sub-Area 10. As a result 
of this, the Coimnittee 

RECOMMFJ^DS to Vancouver City Council that an agi'cemcnt 
be entered into between the City and Western Outboard 
Marino for the exchange of properties, the company to 
receive suitable access to the water for boat servicing 
and the company be expected to grant to the City a 
public casement on the waterfront and that the final 
waterfront design be to the satisfaction of this 
Committee. 
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Report of Special Committee 
re False Creek (cont 'd) 


Western Outboard I'tarine advised that their operation would 
require at a minimiun the same amount of boat storage space on 
water as they presently have, \/hich is approximately 30 boats, 
and the company asked that a portion of the water fronting the 
proposed site be leased to them for a boat storage/marina operation. 

The Committee did not agree with this at the meeting but directed 

"that the Supervisor of Property and Insurance and 
the Deputy Director of Planning and Civic Development 
jointly designate the appropriate size of the water 
lot for the v/ater storage of boats and bring back to 
this Committee for consideration a report on the 
proposed uses and terms of lease arrangements suggested 
for Western Outboard Lkrine." 

After the report is received back the Committee will be 
discussing the matter further and bringing forward a further 
recommendation on this separate item. 


4. Sub-Area 10 Consultants Study Over-run 

At the March 27 meeting, the Assistant Director, Civic 
Development submitted the attached report of March 23, 1973 
on the Thompson, Berv/ick, Pratt & Partners over-run in the amount 
of $4,500 on their total contract for this area of $15,000. 

The report submitted three possibilities, as follows: 

$1,500 i.e. lOfo of contract value 

$2,200 i.e. the Consultants' minimum request 

$4,500 i.e. the Consultants' full request. 

A representative of the firm was present and discussed the • 
matter with the Committee and the Committee j 

RECOMT-IENDS that an amount of $2,200 be paid to 
Thompson, Berwick, Pratt & Partners as full discharge 
of the work done by that firm in Sub-Area 10. 

It should be noted that this recommendation passed in 
committee unanimously. 

The Committee also requested the False Creek team to consider 
and report back to the Committee on the problems of consultants' 
over-runs and methods of controlling this in the future. " 

MOVED by Aid. Hardwick, 

THAT recommendations (a), (b) , and (c) of Clause 1 of this 
report be adopted and the 'resolve' portion of this clause be 
received for information; 

FURTHER THAT recommendations in Clauses 2, 3 and 4 be adopted. 

- CARRIED 

(Alderman Linnell voted in the negative in respect 
of Clause 3 regarding Western Outboard Marina) 

4. 1973 Estimates: Civic Grants 
(Health, Welfare and Recreation) 

It was agreed to defer consideration of this matter pending 
the hearing of delegations this evening. 
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COMMUNICATIONS OR PETITIONS 

1. Representation: Vancouver Art 
Gallery Association 


A communication was noted from 
dated March 27, 1973, requesting an 
represent the City on the Vancouver 
attend its Council meetings. 

MOVED by Aid. Gibson, 

THAT the matter be referred to the Mayor with power to act. 

- CARRIED UNANIMOUSLY 

2. Rezoning: S/W corner School Avenue 
and Tyne Street 


The Deputy Director of Planning reported as follows by letter 
dated April 4, 1973: 


'touncil resolution of March 27, 1973 calls for a report from this Department on 
the question of acquiring adjacent land to give a full senior citizens housing 
site when joined with the property involved in the Calling Foundation rezoning 
application. 

Representatives of the Calling Foundation appeared before the Vancouver City 
Planning Commission on March 30, 1973. They informed the Commission that 
they were now in negotiations to acquire a substantial part of the adjoining 
property and requested that they be given time to complete these negotiations 
before the Com^nission acted on their proposal. 

In these circumstances, we are awaiting the outcome of the negotiations before 
reporting as called for by the Council resolution." 

MOVED by Aid. Hardwick, 

THAT the foregoing information be received and the Director 
of Planning be requested to report back to Council as soon as 
possible . 

- CARRIED UNANIMOUSLY 

3. Representation: G.V.R.D.'s 
Livability Policy Committees 

The Council considered a letter dated March 30, 1973, from 
the Greater Vancouver Regional District asking the Council to 
name people in the Vancouver area to serve on nine Livability 
Policy Committees established by the Regional Board. 

MOVED by Aid. Linnell, 

THAT the advice from the Greater Vancouver Regional District 
be received for information. 

- CARRIED UNANIMOUSLY 

4. Request for Additional Policewomen and use 
of Police in Office Desk Positions 


On February 27, 1973, the Council, after hearing delegations, 
requested the Police Commission furnish reports regarding police- 
women and use of police in office desk positions. The Council 
received a copy of two detailed reports by the Chief Constable 
addressed to the Police Commission on the subject of utilization 
of civilians in police service and on the subject of policewomen, 
the copies being furnished as per the Council's resolution. 


the Vancouver Art Gallery, 
Alderman be appointed to 
Art Gallery Association and 
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Request for Additional Policewomen and 

use of Police in Office Desk Positions (cont'd ) 

MOVED by Aid. Rankin, 

THAT the Police Commission be advised the City Council urges 
the Commission build up the Police force with policewomen from 
11 to a minimum of 20, based on retirements as such take place. 

(amend ed) 

MOVED by Aid. Volrich, in amendment, 

THAT the following be added to the motion of Alderman Rankin: 

(a) that the Police Commission be requested to implement 
greater utilization of policewomen in the force; 

(b) that policewomen be employed in specialized fields 
where they will be of greater assistance than on 
general police duties. 

(split) 

The Mayor advised he would consider Alderman Volrich 's 
amendment in two parts and therefore put these parts separately 
as follows : 

PART (b) was put and, - CARRIED 

(Aldermen Linnell and Rankin voted in the negative) 

PART (a) was put and, - LOST 

(Aldermen Bowers, Gibson, Harcourt, Hardwick, 
Linnell, Marzari, Pendakur, Rankin and the Mayor 
voted against the motion) 


The motion of Alderman Rankin, as amended and reading as follows, 
was put and, 

- CARRIED UNANIMOUSLY 

"THAT the Police Commission be advised the City Council 
urges the Commission build up the Police force with 
policewomen from 11 to a minimum of 20, based on retire- 
ments as such take place, and 

THAT policewomen be employed in specialized fields 
where they will be of greater assistance than on 
general police duties". 

MOVED by Aid. Volrich, 

THAT copies of the reports of the Chief Constable to the 
Police Commission on this subject be received for information. 

- CARRIED UNANIMOUSLY 

5. Recommendation re License Cancellation: 
Gee Wing of King's Hotel 


MOVED by Aid. Hardwick, 

THAT, pursuant to request from the Solicitor for Mr. Gee Wing, 
in respect of recommendation of the License Inspector for 
cancellation of license for King's Hotel at 210 Carrall Street, 
be postponed and arrangements for a suitable date be left in the 
hands of the City Clerk. 


- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIONS (cont'd) 

6. Grant Request: 

Easter Egg Committee 
(Architecture Students, U.B.C. ) 

The Council received a request from the Easter Egg Committee 
comprising Architecture Students of the University of British 
Columbia for $100.00 to assist in defraying the cost of producing 
an Easter Egg Hunt on Saturday, April 21st, on the grounds of 
the Provincial Court House. 

MOVED by Aid. Linnell, 

THAT the request be received. 

- CARRIED UNANIMOUSLY 

BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS 

A. BOARD OF ADMINISTRATION 

General Report, April 6, 1973 

FINANCE MATTERS 

The Council considered this report of the Board of Adminis- 
tration containing clauses 1 to 5 identified as follows: 

CI. 1: Employee Suggestion Plan 

CI. 2: Advance approval of Capital Funds: West End 
Community Centre and South Granville Branch 
Libraries 

CI. 3: Locomotive #2860 

CI. 4: Planning and Civic Development Department: 

Filing and Library Staffing Requirement 
CI. 5: Courtesy Expenses: City Departments 

Action was taken as follows. 

Locomotive #2860 (Clause 3) 

In this clause a request is noted from the Provincial 
Secretary that the public subscription fund as held by Vancouver 
be transferred to a special trust account to be known as 
"B.C. Government Restoration of Locomotive #2860 Account" and 
used for the intended purpose. After due consideration, it 
was , 

MOVED by Aid. Hardwick, 

THAT the Provincial Government request be approved; the 
funds being turned over on the basis of receivine a clear under- 
taking from the Provincial Government that the Government will 
indemnify the City if any of the donors should demand a refund 
by reason of abandonment of the project. 

- CARRIED UNANIMOUSLY 

Courtesy Expenses: 

City Departments (Clause 5) 

MOVED by Aid. Hardwick, 

THAT the request from the Director of Planning, the Medical 
Health Officer and the Director of Social Planning, in regard 
to courtesy expenses as referred to in the report, be approved 
on the basis only of the Board of Administration conditions set 
out in the clause. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers, 

THAT the Board of Administration recommendations set out in 
Clauses 1, 2 and 4 of the report be adopted. 


- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd ) 

BOARD OF ADMINISTRATION 
General Report (cont'd) 

PERSONNEL MATTERS 

The Council considered this report of the Board of Adminis- 
tration containing two clauses in respect of salary and classif- 
ication review of certain positions in the Board of Parks and 
Recreation as follows : 

CI. 1: One new position, Fraserview Driving Range, 

Income Operations 
CI. 2: Two Positions, Bloedel Conservatory 

MOVED Aid. Gibson, 

THAT the recommendations of the Board of Administration set 
out in the above report be adopted. 

- CARRIED UNANIMOUSLY 

PROPERTY MATTERS 

This report of the Board of Administration contained clauses 
1 to 6 identified as follows: 

CI. 1: Establishment of Portion of City-owned 

property for Highway Purposes: Champlain Heights 
CI. 2: Acquisition for Park Site #10 

373 East 8th Avenue 
CI. 3: Britannia Community Services Centre 

1637 Parker Street: Expropriation and 

Vesting Order 

CI. 4: Acquisition for Britannia Community Services 

Centre Site: 1130 McLean Drive 
CI. 5: Acquisition for Britannia Community Services 

Centre Site: 948 Cotton Drive 
CI. 6: Demolitions 

The Council took action on this report as follows: 

MOVED by Aid. Pendakur, 

THAT the recommendations of the Board of Administration con- 
tained in clauses 1 to 5 inclusive be adopted and clause 6 received 
for information. 

- CARRIED UNANIMOUSLY 

B. DEPARTMENT REPORT 
April 6, 1973 

WORKS AND UTILITY MATTERS 

MOVED by Aid. Hardwick, 

THAT this report in respect of Winter Capital Project Fund 
1973-75: Status Report, be received for information. 

- CARRIED UNANIMOUSLY 

SOCIAL SERVICE AND HEALTH MATTERS 

MOVED by Aid. Hardwick, 

THAT the recommendation of the officials contained in this 
report on the subject of Hours of Operation - Fraserview Neighbour- 
hood Services Centre (1950 Argyle Drive, Library Building) , be 
adopted . 


- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd) 

DEPARTMENT REPORT (cont'd ) 

BUILDING PLANNING MATTERS 

The Council took action on this report, containing two 
clauses, as follows: 

Cambie - Georgia to Robson Street 
Occupancy; C.B.C. Site (Clause 1 ) 

MOVED by Aid. Linnell, 

THAT consideration of this clause be tabled until information 
is received by Council respecting charge by the City for street 

- LOST 

(Aldermen Bowers, Gibson, Harcourt, Hardwick, Marzari, 
Massey, Pendakur, Rankin, Volrtch and the Mayor voted 
against the motion) 

MOVED by Aid. Pendakur, 

THAT the recommendation of the Building Inspector, contained 
in this clause, be adopted, subject to a six months limitation 
on the approval. _ carried UNANIMOUSLY 

Hastings Street Beautif ication Project (Clause 2 ) 

MOVED by Aid. Hardwick, 

THAT this clause be received for information. 

- CARRIED UNANIMOUSLY 


C. Report of Standing Committee 
on Environment, March 29, 1973 

The Council considered this report containing clauses 1 to 6 
identified as follows: 


CI. 1: Adoption of Minutes 

CI. 2: Dogs 

CI . 3 : Sign Bylaw 

CI. 4: Civic Clean-Up Week 

CI. 5: Expropriation for new Runway: 

Vancouver International Airport 

CI. 6: Attendance at the Electoral Commission 


Action was taken as follows: 


MOVED by Aid. Linnell, 

THAT the recommendations in Clause 2 of the report respecting 
'Dogs' be adopted, after striking from part (i) on page 3, the 
word 'annual ' . 


- CARRIED UNANIMOUSLY 

MOVED by Aid. Hardwick, 

THAT in respect of Clause 3 of this report, regarding Sign 
By-law, such be adopted except that in regard to the two signs 
located as follows : 

S/End Granville Bridge (East Side) 
Ptn. of Lot A, W.I. 5318 

S/End Granville Bridge (West Side) 
W.L. 5607 


which are on a month-to-month basis, the False Creek Committee be 
requested to report with recommendations to Council whenever, in 
its wisdom, the Committee feels further action should be taken by 
Council prior to the expiry of the sub-tenants' lease term in 
1975. 

- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION. DEPARTMENT fc OTHER REPORTS (cont'd) 


Report of Standing Committee 
on Environment (cont'd) 


MOVED by Aid. Linnell, 

THAT in respect of Clauses 1, 4, 5 and 6 of this report, 
such be received for information. 

- CARRIED UNANIMOUSLY 

D. Report of Standing Committee on 
Social Services, March 29, 1973 

The Council considered this report containing clauses 
identified as follows: 

CI. 1: Photo I.D. Cards for Social Allowance Recipients 
CI. 2: Classification: Social Worker II 

Department of Welfare 85 Rehabilitation 
CI. 3: Recreation Services in the Downtown East Side 

MOVED by Aid. Rankin, 

THAT Clause 1 of this report be adopted and clauses 2 and 3 
received for information. 

- CARRIED UNANIMOUSLY 


Alderman Marzari arrived at the meeting during consideration 
of the foregoing report. 


E. Report of Standing Committee 

on Community Development, March 29, 1973 

The Council considered this report containing clauses 1 to 4 
identified as follows: 

CI. 1: Adanac Planning Advisory Committee Meetings 

CI. 2: West Broadway Citizens Committee 

CI. 3: Electoral Reform Procedures 

CI. 4: Public Meetings and Public Hearings 

MOVED by Aid. Volrich, 

THAT Clauses 1 to 4 inclusive be received for information, 

- CARRIED UNANIMOUSLY 

F. Report of Chairman of Special Committee 

re Burrard Inlet Waterfront, April 4, 1973 

The Special Committee submitted the following report: 

"A, Terms of Reference for the Study of Burrard Inlet 
Waterfront - Stanley Park to Main Street 

A report concerning the terms of reference for the 
above study dated March 15, 1973 was submitted to you on 
March 20, 1973 for your information . At that time you were advised 
that those terms of reference would be discussed by your committee 
with the officials of the Ministry of State for Urban Affairs. 
Since then, your committee has met with the Ministry officials 
discussing the terms of reference, the management, and the funding 
of the study. 

The basic objectives of the study as proposed by your 
committee were accepted by the Minister. However, minor changes 
have been made to the paragraphs on management (reflecting the 
joint effort) project direction (reflecting day to day management 
to be in the hands of the City of Vancouver) . These changes have 
been incorporated into the proposed terms of reference in attached 
Appendix "A". 


cont 'd . 
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BOARD OF ADMINISTRATION. DEPARTMEM' OTHER REPORTS (cont'd ) 

Report of Chairman of Special Committee 
re Burrard Inlet Waterfront (cont'd) 

The proposed procedure and joint effort provide for: 

(1) the study to be conducted in stages with the 
help of consultants as necessary. 

(2) the study to be conducted in cooperation with 

the major land owners on the waterfront, especially 
the National Harbours Board, C.P.R. and Marathon 
Realty. 

(3) the study to allow for public discussion of major 
issues and coincident with the conclusion of stages 
of the study. 

(4) the study to be done jointly by the City and the 
Ministry of State for Urban Affairs. 

RECOMMENDATION 

Your Committee RECOMMENDS that the terms of reference as 
shown in Appendix "A" be adopted and forwarded to the Minister of 
State for Urban Affairs, seeking concurrence. 


B. Budget 

It is expected that the Joint Steering Committee for the 
purposes of this study will be established immediately. The first 
task of this group would be to recommend budget and the allocation 
of specific work elements among City staff and consultants for 
approval by the Minister and the Council. 

Your Committee will bring forward for your approval a 
proposed budget for the study as a whole after these discussions 
have taken place and the details of joint funding have been worked out. 

Submitted PGR YOUR INFORMATION." 

(Appendix "A" referred to is on 
file in City Clerk's Office) 

MOVED by Aid. Pendakur, 

THAT the recommendation in Clause A of the above report be 
adopted and Clause B received for information. 

- CARRIED UNANIMOUSLY 

G. Kerrisdale Beautif icat ion Project 

It was noted there is a delegation request in connection 
with this report and it was, therefore, 

MOVED by Aid. Rankin, 

THAT the delegation be heard. 

- CARRIED UNANIMOUSLY 

H. Social Services Facilities: 
1655 Robson Street 


The Board of Administration, under date of April 9, 1973, 
submitted the following report: 

'The Director of Permits and Licenses reports as follows; 

"On August 29, 1972, Council approved a Board of Administration 
recommendation to rent premises at 1655 Robson Street for a Wtest End 
Service Centre, and to receive tenders for leasehold improvements. 
This report noted that the Assistant Director of Construction & 
Maintenance Division estimated leasehold improvements would cost in 
the range of $50,000 to $60,000. It was further noted that a lower 
cost could be achieved (range $'+0,000 - $50,000) by the use of 
"Cornice Height Partitioning". 

cont 'd . . , . 
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BOARD OF ADMINISTRATION, DEPARTMENT fc OTHER REPORTS (cont'd ) 

Social Services Facilities: 
1655 Robson Street (cont'd) 

As the planning developed, Cornice Height Partitions proved to 
be completely unacceptable to the occupant departtnents due to the 
resultant lack of privacy for the interview rooms, private offices, 
and examination rooms. 

A plan was developed which received the approval of the 
Department Heads of the Health, Welfare, Probation and Social Planning 
Departments and was considered by Council on November 21, 1972. 
Council approved the recommendation that the plan proceed. Accordingly, 
drawings for the main portion of the alterations were prepared and bids 
called. Tenders were received as follows: 

1) McLelland Bros. Construction Ltd. - $52,8^+0.00 

2) Bel-Par Industries - $55,/+27.25 

3) Allan & Viner Construction Ltd. - $56,3^+8.00 

These tenders have been examined and found to be in order. 

On the basis of the low tender, the estimate for the complete 
improvements is as follows. 

1. Construction Contract - $52,8^+0.00 

2. Allowances for work not included 

in contract - 7,175.00 

(i) Carpet in Education Clinic - $1,200.00 

(ii) Carpet in interior general 

office _ 850.00 

(iii) Drapes to large front 

windows - 375.00 

(iv) Removable partitions for 
P.H-N.S. and interview 

o^'^'ices - 1,000.00 

(v) Alterations to Entrance 

Lobby _ 3,000.00 

(vi ) Exterior awnings to large 

windows facing south-west - 750.00 

$7,175.00 $60,015.00 


NOTE ; Re Item 2 above 

Carpet in Education Clinic is required for pre-natal class exercises. 

Carpet in Public Health Nurse/General Office Area is recommended to 
control noise levels in thi s 'open-pl an' area. 

The Comptroller of Accounts advises that funds in the amount of 
$^+5, 000.00 were approved in 1972 for this project. This amount 
together with an additional sum of $15,000.00 has been included in 
the 1973 Revenue Budget. If the report recommendations are 
approved, the total sum of $60,000.00 will be provided in the 1973 
Revenue Budget. 

The total of estimated cost shown above exceeds the budget 
provisions by a small amount, but since the other costs are 
estimated amounts, it is considered that the funds will be sufficient. 


cont 'd . 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 


Social Services Facilities: 
1655 Robson Street (cont'd) 

It is RECOMMENDED that: 

1) The Contract for the construction work be awarded to 
McLelland Bros Construction Ltd. in the amount of $52,8'tO.OO, 
such contract to be to the satisfaction of Corporation Council. 

2) The Assistant Director of Construction & Maintenance be 
authorized to complete the remainder of the work within the 
funds available. 

Your Board RECOMMENDS that the Recommendation of the Director of Permits 
and Licenses be approved. ' 

MOVED by Aid. Rankin, 

THAT the recommendations of the Board of Administration in the 
foregoing report be approved. 

- CARRIED UNANIMOUSLY 

I . Increase in Provincial Welfare Rates 

The Board of Administration, under date of April 9, 1973, 
submitted the following report: 

' The Director of Welfare and Rehabilitation reports as follows: 

"On Tuesday, April 3, 1973, the Honourable Norman Levi, Minister 
of Rehabilitation and Social Improvement announced in the B. C. 
Legislature increases in Social Allowances ranging from $40.00 
a month for a single person to more than $100 for a family of four 
or more. Mr. Levi also advised the House that low income families 
who earn less than they would receive if they were on Social 
Allowance will be subsidized to bring them up to the Social Allow- 
ance level . 

The new rates will be effective June 1, 1973. 

The estimated increase over current direct welfare assistance 
costs for the Province as a whole is $24 million. The estimated 
increase relevant to the City of Vancouver is approximately 
$900,000 per year. 

For the remaining seven months of 1973, the estimated increased 
costs for the City of Vancouver would be approximately $525 thousan 

I am attaching hereto (Appendix "A") an outline of the new rates as provided 
to me by the Deputy Minister's office over the telephone. For purposes of 
comparison, 1 have also shovm in Appendix"A" the current B. C. Social Allow- 
ance rates. The new rates are desip.ned |jo. eliminate the current practice 
of granting ove rages for clothinjrr, liiieila%id beddinf;, and a variety of small- 
er household furnishinr/j and household nqi3(fe^ent items. The recipient will 
be required to budget the new Social Allowar^ and pay for these items out 
of his allowance. It will still be possible to grant overages for the more 
costly types of Special Needs such as repair or replacement of a roof, major 
plumbing repairs and replacement of clothing or household items destroyed 
by fire. 

In many instances the new Social Allowance rates will be sufficient to cover 
the shelter costs. In those instances where the actual shelter is higher 
than the amount allowed in the schedule, it will be permissable to grant a 
shelter overage. The allowable shelter overage will be 50^ of the difference 
between the basic shelter allowance and the actual cost of shelter. 


cont 'd . 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (Cont'd) 

Increase in Provincial Welfare Rates 
Continued : 


Although we are very pleased with the increase in Welfare Rates, parti- 
cularly recognition of the need for higher shelter allowances, we would 
have preferred to see the Province adopt the new rates submitted by 
the City of Vancouver for a variety of reasons: 

1. Our rates were generally higher. 

2. Our rates take into account different costs for different 
ages of children. 

Implementation of the new rates will provide for a more realistic 
allowance to people in need and will enable us to use our staff more 
effectively. 

In regard to the supplementation of low income families, we have no 
idea as to the number of Vancouver residents that will be affected. 
The Minister has estimated that possibly twice as many recipients as 
we now have on assistance would ask for supplementation. This would 
represent an additional 36 - 40 thousand cases. The estimated cost 
is difficult to arrive at because the amount of supplementation will 
be different in every case. We have had no indication from the 
Provincial Government as to whether the cost sharing of supplementary 
assistance would be on the same basis as present Social Allowance. I 
understand that the Honourable Minister will be consulting with the 
Municipalities on the matter of increased welfare costs within the 
next few weeks." 

Your Board recommends that the foregoing report of the Director of 
Welfare and Rehabilitation be accepted as INFORMATION. 

(Appendix "A" referred to in the 
foregoing report is on file in the 
City Clerk's Office) 

MOVED by Aid. Rankin, 

THAT the foregoing report be received for information. 

- CARRIED UNANIMOUSLY 

J. Report of Official Traffic Commission 
March 29, 1973 


The Council considered the report of the Official Traffic 
Commission dated March 29, 1973, containing clauses 1 to 11 
identified as follows: 


CI. 

1 

: Letters of Commendation: Misses Julie Pollard 



and Elsie Allen 

CI. 

2 

Grant Request: Annual School Patrol Banquet 

CI. 

3 

Policy re Stop Sign Control 

CI . 

4 

East 49th between Elliott & Boundary: 



Pedestrian Safety Program 

CI. 

5 

Point Grey Road: Traffic Control 

CI. 

6 

70th Avenue & S.W. Marine: Traffic Hazard 

CI. 

7 

12th Avenue at St. Calherines : Crossing Difficulties 

CI . 

8 

Parking Adjacent to City Hall: 



Request for Resident Only Parking 

CI. 

9 

Hudson at 45th Avenue: Traffic Survey 

CI. 

10 

Pedestrian Signal: West Boulevard 8i 37th Avenue 

CI . 

11 

Oak Street Bridgehead Traffic Conditions 


MOVED by Aid. Marzari, 

THAT the recommendations in the foregoing report be approved . 


- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

K. Report of Standing Committee on 

Finance and Administration, April 5, 1973 

MOVED by Aid, Bowers, 

THAT the recommendation in this report in respect of Labour 
Negotiations: Outside Workers' Union, be approved, 

- CARRIED UNANIMOUSLY 


The Council recessed at approximately 3:45 p,m, for a short period, 
following which a short 'In Camera' session was held and the 
Council reconvened with the same personnel present at 4:10 p,m. 


L . 1973 Cultural Grants 

MOVED by Aid, Bowers, 

THAT the report received from the Cultural Advisory Committee 
respecting 1973 Cultural Grants, together with the report of the 
Board of Administration dated April 9, 1973, in regard to certain 
of these grants, be received and referred to the Council meeting 
on April 17, 1973, for further consideration, 

- CARRIED UNANIMOUSLY 

M, 1973 Revenue Budget Estimates 

The Board of Administration, under date of April 9, 1973 and 
April 10, 1973 submitted information with respect to 1973 Revenue 
Budget Estimates, 

MOVED by Aid, Bowers, 

THAT this information received from the Board of Administration 
be referred for Council consideration on April 17, 1973, 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid, Linnell, 

THAT the Committee of the Whole rise and report, 

- CARRIED UNANIMOUSLY 

MOVED by Aid, Linnell, 
SECONDED by Aid, Gibson, 

THAT the report of the Committee of the Whole be adopted, 

- CARRIED UNANIMOUSLY 

BY-LAWS 

1, BY-LAW TO AMEND BY-LAW N0„ 4017, BEING 
THE BOARD OF ADMINISTRATION BY-LAW 

MOVED by Aid, Bowers, 
SECONDED by Aid. Linnell, 

THAT leave be given to introduce a By-law to amend By-law 
No, 4017 being the Board of Administration By-law, and the By-law 
be read a first time. 

- CARRIED UNANIMOUSLY 

MOVED by Aid, Bowers, 
SECONDED by Aid. Linnell, 

THAT the By-law be read a second time. 

- CARRIED UNANIMOUSLY 
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BY-LAWS (cont'd ) 

By-law to amend the Board of 
Administration By-law (cont'd) 

MOVED by Aid. Bowers, 
SECONDED by Aid. Linnell, 

THAT Council do resolve itself into Committee of the Whole 
to consider and report on the By-law, Mayor Phillips in the Chair, 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Bowers, 
SECONDED by Aid. Linnell, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers, 
SECONDED by Aid. Linnell, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED UNANIMOUSLY 

(The By-law received three readings.) 


MOTIONS 

1, Expropriation and Vesting Order 

(Britannia Community Services Centre) 

MOVED by Aid. Volrich, 
SECONDED by Aid. Pendakur, 

THAT WHEREAS the City of Vancouver desires to acquire that 
certain parcel or tract of land and premises situate in the City 
of Vancouver, in the Province of British Columbia, more parti- 
cularly known and described as follows: 

Lot 19, Block 23, District Lot 264A, Group 1, 

New Westminster District, Plans Numbered 1051 and 1771 

pursuant to its powers under section 204(j)(Viii) of the "Vancouver 
Charter", Statutes of British Columbia 1953, Chapter 55, and 
amendments thereto; 

AND WHEREAS the City of Vancouver has failed to come to an 
agreement with the owner of the real property aforesaid as to 
the terms of acquisition thereof; 

THEREFORE BE IT RESOLVED THAT the real property aforesaid 
be, and the same is, hereby expropriated by the City of Vancouver, 


- CARRIED UNANIMOUSLY 
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MOTIONS (cont'd) 

2. Establishment of Land for Highway Purposes 
(Champlain Heights) 


MOVED by Aid. Volrich, 
SECONDED by Aid. Pendakur, 

THAT WHEREAS the City of Vancouver is the registered owner 
of Lot 8, District Lot 334, Plan 13993; 

AND WHEREAS it is deemed expedient and in the public interest 
to establish a portion of the above-described land as highway; 

THEREFORE BE IT RESOLVED THAT the West 10 feet of Lot 8, 
District Lot 334, Plan 13993 be, and the same are, hereby 
established for highway purposes and declared to form and con- 
stitute portion of highway. 

- CARRIED UNANIMOUSLY 

3. Granville Street: Pedestrian 
Mall during July and August 

At the meeting on April 3, 1973, Alderman Pendakur submitted 
a Notice of Motion on the above subject, seconded this day by 
Alderman Linnell and by agreement of Council was changed and now 
reads as follows: 

MOVED by Aid. Pendakur, 
SECONDED by Aid. Linnell, 

THAT WHEREAS downtown pedestrian malls have proven practical 
and successful in other Canadian cities (Sparks Street Mall in 
Ottawa and 8th Avenue Mall in Calgary) ; 

AND WHEREAS Toronto converted its major downtown street, 
Yonge Street, into a pedestrian mall for four weeks in 197^ and 
found it feasible; 

AND WHEREAS Vancouver's climate, topography and views provide 
excellent opportunities for pedestrian dominated downtown 
environment ; 

THEREFORE BE IT RESOLVED THAT Granville Street from Hastings 
Street to Nelson Street is proposed to be a pedestrian mall for 
a selected period of six weeks during July and August, 1973, 
allowing for buses and emergency vehicles but prohibiting private 
cars ; 

FURTHER RESOLVED THAT the Director of Planning and Civic 
Development, the City Engineer and the Director of Social Planning 
report to Council within one month on the feasibility, and action 
to be taken by Council for implementing the above proposal. 

- CARRIED UNANIMOUSLY 

4 , Zoning Covering Tax Free Lands 

At the meeting on April 3, 1973, Alderman Rankin gave Notice 
of the following motion which was seconded this day by Alderman 
Pendakur : 

MOVED by Aid. Rankin, 
SECONDED by Aid. Pendakur, 

THAT the Director of Planning and Civic Development be 
instructed to bring in a plan of zoning called Amenity 1, 2, 3, 
etc., which shall be a zoning use in the City of Vancouver for 
all tax free land under the City Charter, such as schools, parks, 
community centres, churches, etc. 

(tabled) 


^1. 
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MOTIONS (cont'd) 


Zoning Covering Tax Free Lands 
continued : 


Alderman Hardwick advised that the Civic Development Committee 
is studying the matter of public use category for parks, schools 
and churches and suggested, therefore, that the subject of the 
motion of Alderman Rankin was receiving study, 

MOVED by Aid. Rankin, 
SECONDED by Aid, Pendakur, 

THAT the foregoing motion of Alderman Rankin be tabled and 
the Civic Development Committee be instructed, together with 
the Director of Planning and Civic Development, to report to 
Council on this subject by the end of May, 


5 , Fines and Charges under Zoning By-law 

MOVED by Aid, Massey, 
SECONDED by Aid, Linnell, 

THAT WHEREAS it is the view that fines and charges under 
the Zoning By-law need drastic review; 

BE IT RESOLVED THAT the Director of Finance and the Director 
of Planning and Civic Development be requested to review such 
fines and charges and report to Council on proposed increases 
and changes. 


6, Grant Request: Easter Egg Committee 
Architecture Students, U.B.C. 


Alderman Marzari referred to the earlier action of Council 
this day in receiving a request of the Easter Egg Committee 
comprising architecture students of the U,B,C, for a grant of 
$100 in order to assist in financing the Easter Egg Hunt planned 
for Saturday, April 21 on the grounds of the Provincial Court 
House, After due consideration, it was, 

MOVED by Aid, Marzari, 
SECONDED by Aid, Pendakur, 

THAT a grant of $100 be given to this Easter Egg Committee 
as per the request. 


- CARRIED UNANIMOUSLY 


- CARRIED UNANIMOUSLY 


- LOST 


(not having received the 
required majority) 


(Aldermen Hardwick, Linnell, Rankin and Volrich 
voted in the negative) 


ENQUIRIES AND OTHER MATTERS 


Alderman Linnell 
Block 71 


referred to Provincial Government planning, 
as reported recently in the newspapers, 
with respect to Blocks 51/61 and the 
City-owned Block 71, 


The Alderman felt that the Council should 
discuss the City's policy in respect of 
future use of Block 71 before 
Provincial Government planning to include 
this block is further advanced. 


cont 'd . 
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Alderman Linnell - 
Block 71 (cont'd) 


The Mayor advised members of the Civic 
Development Committee had informed 
Government authorities that the City 
desired a lot of open space be created in 
the three blocks. The Government has hired 
architects and has promised to report back 
to the Council . 


The Mayor agreed, however, that an 
informal discussion of members of Council 
would be held on the general subject 
and he would arrange this meeting. 


Alderman Linnell - advised it had been reported to her 

Conversion to complete that the B.C. Hydro was planning to con- 
Trolley Bus Operation vert all of its buses to trolley bus 

operation and she expressed concern in 
the event of a power shutdown and the 
effect of such action on transportation 
in the City, 

Alderman Pendakur reported the matter is 
before the G.V.R.D, Transportation 
Committee , 


Alderman Hardwick - 
Utility Plant in Lane 
North of Broadway betw, 
Fir and Pine Streets 


referred to installation by B.C. Hydro 
of "H type" utility poles and wires in 
the lane North of Broadway from Fir to 
Pine Streets and advised of a complaint 
from a neighbouring owner of a newly 
constructed building that the B.C. Hydro 
is proceeding with this installation, a 
form not appropriate for a new commercial 
area. The Alderman felt that where there 
is new construction in a particular area, 
such overhead plants should be dis- 
couraged. He requested, therefore, the 
Mayor take the matter up with B.C. Hydro 
and offered to provide information to 
the Mayor on the matter, as furnished to 
him by the City Engineer. 


The Mayor agreed. 


Alderman Rankin - 
Proposed demolition of 
apartments: 1985 and 
1999 Beach Avenue and 
1964 and 1988 Pendrell 
Street 


enquired of the City Clerk of the status 
of a request from certain tenants at 
1987 Beach Avenue for the opportunity to 
appear before Council on the proposed 
demolition of apartments at 1985 - 1999 
Beach Avenue and 1964 and 1988 Pendrell 
Street . 


The City Clerk advised he would look into 
the matter and inform Alderman Rankin. 
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enquired of the Corporation Counsel of 
the effect of proposed Government Legis- 
lation with respect to amendment to the 
Municipal Act to grant power to prevent 
demolition of buildings under certain 
circumstances and asked of the effect of 
such legislation insofar as the City's 
proposal to seek a Charter Amendment to 
the same effect is concerned. 

The Corporation Counsel stated he wished 
to examine the proposed Government Legis 
lation and will inform Alderman Gibson 
his views on the matter. 


The Council recessed at approximately 4:50 p.m., to 
reconvene in the Council Chamber at 7:30 p.m. 


The Council reconvened in the Council Chamber at approximately 
7:30 p.m.. Mayor Phillips in the Chair and the following members 
present : 

PRESENT ; Mayor Phillips 

Aldermen Bowers, Gibson, Har court, Hardwick, 
Linnell, Marzari, Massey, Pendakur, 
Rankin and Volrich 

DELEGATIONS AND UNFINISHED BUSINESS (cont'd) 

Joint report of Standing Committees on 
Finance & Administration, and Social 
Services, dated March 15, 1973 


1973 ESTIMATES - CIVIC GRANTS 
(Health, Welfare and Recreation) 

The Council further considered a report of the Standing 
Committees on Finance and Administration, and Social Services 
under date of March 15, 1973, dealing with Civic Grant requests 
in the fields of health, welfare and recreation. 

It was the general view that delegations would be heard at 
this time appealing from the recommendations of the Standing 
Committees, and Council's decision on the whole report would 
be deferred to the April 17th meeting of Council. Therefore, 
delegations were heard as follows and action taken only in respect 
of the grant request No. 54, God's Rescue Mission: 

1. Family Service Centres - brief file dated April 9, 1973 

in support of request. 

8. Canadian Paraplegic Association - application dated 

January 15, 1973, refers. 

12 & 13. Neighbourhood Services Association - briefs dated 

February 2 3rd and April 2, 1973, 
refer. 


Alderman Gibson - 
Power to Prevent 
Demolition 


cont 'd , 


Regular Council, April 10, 1973 

DELEGATIONS AND UNFINISHED BUSINESS (cont'd) 


21 


1973 Estimates - Civic Grants 
(Health, Welfare and Recreation) 
continued : 


37. X-Kalay Foundation Society - application dated January 15, 

1973, refers. 

40. Outward Bound - application dated January 15, 1973, and 

letter dated January 16th, refer. 

41. Y.W.C.A. Rooms Registry - application dated January 15, 1973 

refers 


At this point, a short recess was observed after which the 
Council reconvened at 9:10 p.m. with the same members present with 
the exception of Alderman Pendakur. 


44. B.C. Borstal Association - application dated January 11, 197 

refers . 

48. John Howard Society - application dated January 15, 1973, 

refers . 

59. Older Boys' Parliament - application dated January 10, 197 3, 

refers . 

60. Coast Foundation Society - brief dated April 10, 1973, 

refers . 

Supplementary Requests 

The National Council of Jewish Women of Canada - (Supple- 
mentary estimates, page 5 of report of Standing Committees) 
Brief dated April 1, 1973, refers. 

#2 Greater Vancouver Helpful Neighbours Association - 

(Supplementary estimates, page 5 of report of Standing 
Committees) 

The request of this organization is for $3,030 and not $2,400 
as indicated in the report. The recommendation of the Standing 
Committees is for a grant of $2,400. 

27. Renf rew-Collingwood Information Centre - 

The request of this organization is for $8,000 and not for 
$6,000 as indicated in the report. The recommendation of the 
Standing Committees is for a grant of $4,900. A brief was filed 
in support of the request. 

54 . God's Rescue Mission - 

The applicant requests a grant of $2,000, whereas the Standing 
Committees recommend $1,000. The Director of Social Planning 
requested authority to make an emergency payment in view of the 
situation in this case. 


MOVED by Aid. Rankin, 
SECONDED by Aid. Harcourt, 

THAT a grant of $2,000.00 be approved to God's Rescue Mission, 
the payments under this Grant to be on the approval of the Director 
of Social Planning. 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 


Regular Council, April 10, 1973 
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DELEGATIONS AND UNFINISHED BUSINESS (cont'd) 


1973 Estimates - Civic Grants 
(Health, Welfare and Recreation) 
continued : 


23 . West End Community Bulletin Board - 

There was no delegation in this regard, however, the Director 
of Social Planning pointed out that in considering the report of 
the Standing Committees on this particular grant, it should be 
noted that $3,500 has already been paid to the City by the United 
Community Services to assist in this endeavour, and the recommended 
grant of $1,400 should be considered as required in addition 
thereto. 


There being no further delegations, the Council adjourned at 
approximately 10:10 p.m. 


The foregoing are Minutes of the Regular Council meeting 
of April 10, 1973, adopted on April 17, 1973. 



Board of Administration, April 6, 1973 (FINANCE - 1) 

FINANCE MATTERS 
RECOMMENDATION AND INFORMATION 
1. Employee Suggestion Plan 

Your Board has received the follovd.ng report from the Employee 
Suggestion Plan Committee: 

1. SUGGESTIONS MERITING AWARDS 

No. 199) - These are a series concerning changes in the 
201) format of the Property Tax Billing. 
204) 
207) 

Comment 

The suggestions have been reviewed by the City 
Treasurer. A number of the suggestions have been 
implemented and while no savings can be identified, 
your Committee recommend an award of $25.00. 


No. l&l - Waste Paper Containers Bolted to Sidewalks. 
Comment 

City Council on March 2S, 1972, adopted a rec- 
ommendation that an initial award of $200.00 be 
made and if the savings were confirmed, an addi- 
tional award be made to bring the total to 25/^ 
of the annual saving. 

Your Committee have been advised by the City 
Engineer that the suggested method will be 
utilized and that the number of litter baskets 
installed will give rise to the annual savings 
of approximately $1,600.00. 

Your Committee therefore recommend the balance 
of $200.00 be awarded. 


No. 1^9 - Use of Magnetic Card Selectric Typewriter. 
Comment 

The sviggestion by the operator of the machine 
was to make greater advantage of the Magnetic 
Card form. The Department Head reports that by 
re-assignment of typing requirements, greater 
use is being made of the total capability of 
the machine. 

Your Committee recommend an award of $25.00. 


No. 191 - Establishment of a Bylaw Court at City Hall. 
Commen t 

This suggestion v/as .i-eceivcd from an employee 
aware of the amcuuit of InGpect-or's time spent 
attoiuUng Court, at /|75 Ma.in Slroot and tho 
adjoirr'timorit:; of liylaw corios duo to the heavy- 
Court calondnr. The L;u/';p;t':Jtion was to cntabl ish 
a Bylaw? Court in City HaJ.i one day each week. 


Cont' d 
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(FINANCE - 2) 


CLAUSE NO. 1 (continued) 

No. 191 (continued) 

The Department Head (Permits & Licenses Depart- 
ment) and your Committee, are aware of the 
problems and of the involvement of the Provincial 
Court Judges, Prosecutors and others. 

Recognizing the merit of the suggestion, your 
Committee recommend a token award of $10.00. 


No. 193 - Use of a Chain Saw to remove expansion joint 
material on bridges. 

Comment 

The City Engineer reports that a Low Speed Chain 
Saw has been used successfully and "provides what 
appears to be the only method of treating deep 
joints". The use of the saw is being compared 
over a period of six months to manual methods to 
evaluate the savings to be obtained. 

The City Engineer recognizes the innovative nature 
of the proposal and your Committee therefore recom- 
mend an interim award of $100.00. 


No. 195 - Use of Snap Set Forms. 
Comment 

The Suggestor (a member of the City Analyst's 
Laboratory) suggested the use of such forms for 
billing purposes. The recommendation came to the 
attention of the Comptroller of Accounts as a 
result of which Snap Set Forms are being used for 
similar purposes in other departments. 

Your Committee recommend an award of $25.00. 


No. 200 - Landfill Machine - Alternator Screen. 
Comment 

An employee at the Sanitary Landfill noticed that 
the Alternators became plugged with refuse thereby 
shutting-off air circulation and causing over- 
heating. He suggested a screen should be fitted 
to the machine. 

The City Engineer reports that screens have been 
fitted and estimates the savings to be approximately 
$100.00 per year. 

Your Committee recommend an award of $25-00. 


2. SUGGESTIONS FOR V/IIICH IVO AV/ARD IS RECOMMENDED 

In addition to the above, 24 other recommendations have been 
reviewed and your Committee do not recommend awards in these 
instances. Details are on file in the City Clerk's Office 


Continued 
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CLAUSE NO. 1 (continued) 


3. SUMMARY OF RECOMMENDATIONS 

The Suggestion Committee recommends that: 

(a) This report be received for information; 

(b) The following awards be made: 


No. 

199 
201 
204 
207 

) 

1 

) 

Hon Jenkins 

$25.00 

No. 

ISI 


John Mutter 

$200.00 

No. 

189 


Ruth Novak 

$25.00 

No. 

191 


John Barnes 

$10.00 

No. 

193 


Ernest Crepnjak 

$100.00 

No. 

195 


Betty Damico 

$25.00 

No. 

200 


Anthony Keller 

$25.00 


(c) Funds of the above awards be taken from Account 
No. 7090.905, set up for this purpose. 

YOUR BOARD RECOMMENDS that the above recommendations of the 
Suggestion Committee be adopted. 

RECOMMENDATION 


2. Advance Approval of Capital Funds re West End Community Centre 
and South Granville Branch Libraries 


The Director of Finance reports as follows: 

"The Vancouver Public Library Board has submitted the following request 
for advance approval of $112,500 of Library Capital Funds for the purchase of 
book stock for the two new branches in South Granville ($75,000) and the West 
End Community Centre Branch ($37,500). 

'Funds for the development of these two branches have been approved 
under the current Five Year Capital Plan in the amount of $75,000.00 each, these 
amounts to cover the purchase and preparation of basic book stock and equipment. 
In November 1972 Council approved the provision of $37,500.00 (Appropriation 
Number 0411/1302) for the West End Branch. 

Sudden developments in the South Granville area indicate that suitable 
branch space may be made available to the Library Board in the very near future 
and at a most favourable rental rate. 

The saving involved if two branch collections can be purchase sim- 
ultaneously are considerable. The Library Board states its wish to develop 
these branches in a parallel manner and therefore requests Council to make 
available the remaining $37,500.00 for the West End Branch and the $75,000.00 
earmarked for the South Granville Branch. ' 

Library Capital Funds are available within the 1971-1975 Five Year Plan 
to cover the requested advance." 

Your Board recommends that approval for the allocation of $112,500 of Library 
Capital Funds re the purchase of book stock for the two new branch libraries, be 
granted in advance of the 1973 Basic Capital Program. 


Board of Administration, April 6, 1973 


(FINANCE - 4) 


CONSIDERATION 

3. Locomotive #2860 

The Director of Finance reports as follows: 

"A letter has been received by the Mayor from the Deputy Provincial Secretary 
dealing with disposition of C.P.R. Locomotive #2860. The letter is quoted 
in ful 1 as fol lows : 

'The Government of the Province of British Columbia is acquiring 
C.P.R. Locomotive #2860, presently stored in the roundhouse in 
Vancouver. The Honourable David Barrett, Premier of British Columbia, 
has instructed Mr. Robert E. Swanson, P. Eng. to acquire the Locomotive 
through the auspices of this office, and it is the intention to put the 
Locomotive in running condition and to operate it along the same lines as 
the historic Locomotive "Dunrobin", at Fort Steel is now operating. 

Mr. Swanson reports that a sum of money was obtained by public 
subscription for the restoration of Locomotive #2860 and that some of 
the money is being held in escrow by the City of Vancouver. The Locomotive 
will be put in operating condition at the C.P.R. roundhouse at Vancouver. 

When the Locomotive is acquired and is being restored for public 
display and public use it is requested that the public subscription 
fund being held by the City of Vancouver be transferred to a special 
Trust Account to be known as "B.C. Government Restoration of Locomotive 
#2860 Account", and used for the purpose it was intended.' 

On February 2, 1971 Council received a report from the Corporation Counsel 
in regard to the Locomotive which dealt with the C.P.R. receiving an offer 
to purchase it by a private party for display on the Lower Mainland. As a 
result of this information Council took the following action. 

'THAT, pursuant to oral report from the Board of Administration, 
the City quit-claim Locomotive #2860 to the Canadian Pacific Railway 
with the request that disposition of this locomotive be to a party 
who will .maintain the locomotive in the Lower Mainland area,' 

The resolution of Council was reported to the C.P.R. and the sale of the 
Locomotive by the C.P.R. was consummated. In ]3S3-(>^ when it was proposed 
that the City acquire the Locomotive Ex-Mayor Rathie wrote to a list of 
prominent Vancouver citizens asking for donations towards the cost of 
purchasing it and approximately $^,000 was received. As a result of the 
C.P.R. selling the locomotive in 1971 to a private party Council took the 
fol lowi ng act ion : 

'THAT the Director of Finance be authorized to refund, on request, 
any donations made in connection with this locomotive, following 
necessary verification.' 

As a result of this action of Council several refunds were made, but the 
total amount available is still fairly close to $^,000. 

For Consid e rat ion of Cou nc i 1 

In light of the request from tlie Deputy Provincial Secretary does Council 
wish to turn over the funds to the special Trust Account in the hands of 
the Province for the restoration of Locomotive /'2860. The Corporation 
Counsel advises that if Council does ariree to turn the funds over to the 
Government if should only be on the basis of a very clear undertaking from the 
Government to the City that they will indemnify us if any of the donors should 
demand a refund by reason of abandonment of the project. This is necessary 
as the money was raised for the acq u i s i f ion by the C ity of this particular 
locomotive as the start of a Railway Museum and the funds must be construed 
as ':ieing a trust in the hands of the City. 

Your Board submits the foregoing report for the CONSIDERATION of 
Council. 


ill 
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Board of Administration, April 6, 1973 (FINANCE - 5) 

RECOMMENDATION 

4, Planning & Civic Development Department - 
Filing and Library Staffing Recfuirement 

Your Board has received the following report from the Administrative 
Analyst : 

"City Council on August 15, 197^, adopted the recommendations 
included in a report dealing with the clerical services in the 
Planning & Civic Development Department. Recommendations 4 and 5 
of that report were: 

A temporary Clerk Typist II position be 
established, terminating December 31, 1972, 
to review the filing system, eliminate 
duplications, update the cross-index files, 
establish a filing index and a reference 
system for micro-film slides. 

The Administrative Officer (of the Department) 
to review the filing equipment and if con- 
cluded, that the present equipment be replaced. 
The estimated cost of replacement to be included 
as a supplementary item in the 1973 Departmental 
Budget . 

The Acting Director of Planning & Civic Development Department by 
letter dated February 13, 1973, reports: 

"A temporary clerical positions was established to 
complete a review of the filing system. Duplications 
have been eliminated and non-current material trans- 
ferred to storage. The system of indexing has been 
changed and is now alphabetical by subject. It is 
hoped to completely cross-index and c x'oss-ref erence 
the files to make them more easily available. With 
Council's increasing interest and involvement in the 
planning process, reference to files is frequent and 
it is essential that the needed material be quickly 
extracted. " 

A supplementary item has been included in the 1973 Departmental 
Budget for the purchase of open-shelf filing equipment. This 
equipment is similar to that which hcis been installed in a number 
of City departments and which the users find, has many advantages 
over the fi].ing cabinet arrangement which is still in use in the 
Planning & Civic Development Department. 

The Acting Director has made the following request: 

"It has become apparent that a full-time clerical 
position is required to take full responsibility for 
the filing and extracting of material and for it's 
proper indexing. This person will also be responsible 
for filing, safekeeping and issuing of the Department's 
technical refei-ence material." 

The Director of Personnel Services has reviewed the duties of the 
position and rocon'^icnds as follov;s: 

"The duties and I'espons j bilitios fall within Class 
Spec ■; Cication No. 003, Clerk-Typist TI, Pay Grade 9 
( $yi70"!i 5'" ) , >UKi T recoiuniond the position be classified 
a:; 


No. 4 - 


No.5 - 


Continuf'd 


Board of Administration, April 6, 1973 (FINANCE - 6) 

Clause No. 4 (Cont'd) 

Inciimbent Proposed Effective 

Classification Date 

1 new position Clerk-Typist II When 

P.G.9 ($470-552) Adopted 


As Administrative Analyst, I have reviewed the filing requirements 
of the Planning & Civic Development Department and I am satisfied 
that the establishment of this position is necessary in order to 
maintain both the filing and library materials in good order, so 
that particular items may be located on demand. The duties of the 
position will include maintenance of the filing code system and 
cross-index system, and the maintenance of a check-out and replace- 
ment system for all files and library material. The incumbent will 
be responsible for filing material and other related clerical and 
typing duties as required. 

The estimated cost of the position for the balance of 1973 is esti- 
mated to be $4422 and for a full year, $3844 including fringe benefits. 
No additional equipment will be required. 

SUMMARY OF RECOMTENDATIONS 
I recommend that: 

1. The position of Clerk-Typist II, Pay Grade 9, ($470-552) be 
established in the Planning & Civic Development Department 
effective when adopted. 

2. Funds be obtained from the Contingency Reserve Account. 
Notes ; 

1. This report has been reviewed by the Business Manager of 
the Municipal & Regional Employees' Union and he concurs 
herein. 

2. The Comptroller of Accounts advises that if the recommenda- 
tions of this report are adopted, funds can be obtained 
from the Contingency Reserve Account. " 

YOUR BOARD RECOIiniiriD approval of the foregoing recommendations. 


CONSIDERATION ; 

5 . Courtesy Expenses - City Departments 

The Director of Planning 5 Civic Development, the Medical Health Officer and the 
Director of Social Planning report as follows: 

"Our departments have considerable involvement with boards and committees 
whose memberships are largely non-civic, but which are chaired by a member 
of one of our departments, and which hold regular meetings at City Hall. 
A number of these arc early morning or late afternoon meetings and the 
serving of coffee is a much appreciated courtesy. Interruptions for 
'col'fcc breaks' are thereby avoided. l"or those members of our staffs 
who chair these meetings tliese expenses can, over a period of a year, 
amount to a fair sum of 'out of pocket' expenses. 

It is estimated that these funds for coffee would not exceed $10.00 per 
month for c;ich of the three departments, and could be provided from the 
departmcnta] budgets. 

It is tliercroro recommended that the three departments concerned be 
authorized to charge these courtesy ex]>enses to their respective depart- 
mental budgets." 


Cont 'd 


Board of Administration, April 6, 1973 (FINANCE - 7) 

Clause No. 5 (Cont'd) 

Your Board submits the foregoing report of the Director of Planning 
& Civic Development, the Medical Health Officer, and the Director of 
Social Planning for the consideration of Council and recommends, if 
Council approve the requested courtesy expenses, that - 

1. Courtesy expenses be restricted to providing coffee at 
regular meetings of Committees and Boards only; 

2. This policy not be restricted to the three named 
depar iments ; 

3. Re-J mburs ement of courtesy expenses be in a form 
satisfactory to the Director of Finance, with costs 
chn.rgcable to a separate general government account, 
i'or [)urposes of controJ . 


Board of Administration, April 6, 19 7 3 


(PERSONNEL - 1) 


PERSONNEL MATTERS 


RECOMMENDATION 

1. Salary and Classification Review - One New Position, 

Fraserview Driving Range, Income Operations, Board of Parks 
and Public Recreation 


The Director of Personnel Services reports as follows: 

"In adopting the 1969 Budget of the Park Board (Capital Expend- 
itures out of Income Operations), City Council approved $25,000 
for partial construction of a Golf Driving Range at Fraserview 
Golf Course, and subsequently in 1970 and 1971 and 1972 further 
sums were approved from the same source for completion. 

The Superintendent of Parks advises that the Driving Range at 
Fraserview Golf Course is almost ready for public use and there 
is the requirement to have a manager position established on a 
full-time basis. 

The Administrative Analyst advises that he has discussed the 
requirement for a manager of the Fraserview Driving Range with 
Park Board officials, and he recommends that a position be 
established. 

I have therefore reviewed the proposed duties and responsibilities 
of this position with the Supervisor of Income Operations. The 
incumbent will operate the driving range, hire and fire casual 
staff as required, provide instruction to patrons as required, 
maintain and establish good public relations, schedule operating 
hours and also ensure that the facilities are maintained in good 
working order. The incumbent will be required to be a professional 
in order to provide golf instruction. Therefore, I recommend 
that the position be established as a Golf Pro at $777.00 per month, 
effective when adopted. This classification is excluded from 
Union jurisdiction. 

The estimated recurring annual cost of this proposal based on 
1973 rates and including fringe benefits will be $11,765. The 
Comptroller of Accounts reports that the additional funds, estimated 
at $8,741 for the remainder of 1973, will be charged to Income 
Operations . 

This report has been discussed with the Superintendent of Parks 
who concurs herein." 


SUMMARY 


One New Position 


Incumbent 


Proposed Classification 
Golf Pro - $777.00 


When adopted 


Effective Date 


Your Board RECOMMENDS that the above recommendation of the 
Director of Personnel Services be adopted. 
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2 . Salary and Classification Review - Two Positions 
Bloedel Conservatory, Board of Parks & Recreation 

The Director of Personnel Services reports as follows: 

"Council, on November 25th, 1969 adopted a report from the 
Administrative Analyst recommending the establishment of seven 
permanent positions plus casual positions at the Bloedel 
Conservatory. The Board of Administration, on December 24th, 
1959, approved my report classifying two casual positions of 
Head Cashier and Cashier (Ticket Sales). 

The Superintendent of Parks has requested that two casual positions 
(Head Cashier and Cashier iTicket Salesf ) at the Bloedel Conserva- 
tory be established on a permanent basis. The Business Manager of 
the Municipal and Regional Employees' Union has also raised this 
request in one of the Local Issues which are currently being 
negotiated . 

The Supervisor of Income Operations reports that the Bloedel 
Conservatory is only closed to public on Christmas Day. The 
winter hours of operation are from 10:00 a.m. to 6:00 p.m. and in 
the summer from 10:00 a.m. to 9:30 p.m. As the Conservatory is 
open for a minimum of eight hours per day, seven days per week, 
experience of operation during the past three years confirms 
that it is desirable to have two permanent cashiering positions 
established, supplemented by temporary positions as required for 
additional hours of operation in the summer months. 

I have reviewed the duties and responsibilities of these two 
pos itions . 

1 . Head Cashier - Mrs. E. Boyce 

The incumbent is responsible for all the cashiering functions 
at the Bloedel Conservatory. This entails supervision, 
scheduling and training subordinates, balancing cash, preparing 
deposit slips, maintaining clerical records and performing 
cashiering tasks. I have prepared a new Class Specification 
No. 670-2, Head Cashier - Park Board to describe the duties 
performed. I recommend that the casual position of Head Cashier 
($2,455 - $2.66) be reclassified to Head Cashier - Park Board, 
Pay Grade 8 ($453-528) plus 7% for longer hours (a 40 hour week) 
effective when adopted. 

2 . Cashier (Ticket Sales - Mrs. F. Davidson) 

The incumbent is responsible for receiving tickets, cash, 
cheques and making change, tallying and balancing cash, recording 
sales and admissions, answering enquiries, arranging tour 
bookings, securing monies and cash drawers daily. I have 
prepared Class Specification No. 670-1, Cashier - Park Board to 
describe the duties performed. I recommend that the casual 
position of Cashier (Ticket Sales) ($2 .17 - 2 .345) be reclass- 
ified to Cashier - Park Board, Pay Grade 6 ($424 - 489) plus 
7% for longer hours (a 40 hour week) effective when adopted. 

I further recommend that these two positions. Head Cashier - Park 
Board and Cashier - Park Board be included in Schedule "C" (a 37 1/2 
hour work week) of the Park Board agreement, and that credit for 
previous experience in these positions be granted to the incumbents 
for the purpose of determining retroactive sick leave credits, 
salary increments and vacation entitlement. 

As at January 1, 1973, E. Boyce accumulated the equivalent time 
of three (3) years' full-time service in her position and 
F. Davidson, two (2) years. All remaining employee benefits 
will be made available to the incumbents immediately following 
adoption of this report. 


Cont ' d 
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(PERSONNEL - 3) 


Clause No. 2 (Cont'd) 


The estimated recurring annual cost of this proposal, determined 
by the final step in the pay range at 1973 rates and including 
fringe benefits, will be $3,257. 

The Comptroller of Accounts reports that the additional funds, 
estimated at $1,251 for the remainder of 1973 (nine months), 
will be provided from the income of the Bloedel Conservatory. 

This report has been discussed with the Superintendent of Parks, 
the Administrative Analyst, and the Business Manager, Municipal 
and Regional Employees' Union, all of whom concur herein." 


SUMMARY 


Incumbent 
E. Boyce 


F. Davidson 


Present 

Classification 

Head Cashier 
$2,455, 2.545, 
2 .66 


Cashier 

(Ticket Sales) 
$2.17, 2.26, 

2 . 345 


Proposed 
Classification 

Head Cashier - 

Park Board 
P.G. 8 ($453-528) 

($503-528) * 
Plus 7% for 

longer hours. 

Cashier - 

Park Board 
P.G. 6 ($424-489) 
Plus 7% for 

longer hours. 


Effective 
Date 

When 
adopted 


When 
adopted 


* Effective range in accordance with Personnel Regulation 
No. 160-1 (a) 


Your Board recommends that the following recommendations of the 
Director of Personnel Services be adopted:- 

(1) The two casual positions (Head Cashier and Cashier 
Attendant -(Ticket Sales)- ) at the Bloedel Conservatory 
be established on a permanent basis; 

(2) The above classification and salary recommendations 
(including fringe benefits) be approved; 

(3) The following proposed new class specifications be 
approved : 

# 670-1 Cashier - Park Board 

# 670-2 Head Cashier - Park Board 


BOARU OF ADFnmSTRAriON, April 6, 1973 

PROTERTT MATTERS 


Kij;(JUjmrij.'jfMTioN 

1 . Establishment of Portion of City-Owned. 
Property for Highway Purposes -- 
Champ lain Heights 


The Supervisor of Property and Insurance reports as follows :- 

" On May 31, 1968 Council approved the overall concept plan for 
Champlain Heieihts and the subdivision proposals for Areas A, B, 
C and P contained in the report oi the Director of Planninc^ of 
May l6th, 1968. 

The proposal for Area A included a walk^^ray leading: from E>8th Avenue 
to the Shopping Centre, being the West 10 feet of Lot 8, D. L. 33U. 
However, this walkway has not been formally established as such in 
the L^nd Registry Office and it is, therefore, 

RECOMMENDED 

that the West 10 feet of Lot 8, District Lot 33I4, Plan 1399^, be 
established as highway and that the formal resolution establishing 
the same be passed by Council." 

Your Board Recommends that the foregoing RECOMMENDATION of the Supervisor 
of Property and Insurance be adopted. 


2." ACQUISITION "for PARK SITE # 10 
373 East 8th Avenue 


The Supervisor of Property and Insurance reports as follows: 

"Lot 7 exc . that part included in Plan i|.806, Block I4.I , D.L. 
200A being 373 East 8th Avenue forms part of Park Site #10, 
which is listed under Table I of Park Sites Purchases Program 
1971-1975, confirmed- by City Council on December l5th, 1970. 
It is noted thatthis proper"fcy is the last remaining property 
to be acquired in the block bound-ed: by Brunswick Street, 
7th Avenue, Prince Edward Street and* 6th Avenue. 

These premises comprise a 2 storey frame dwelling, pius a 
full basement, with a main floor area of 740 sq. ft., 
erected in 1910 on a lot 33.5' x 122«, zoned RM-3. The 
dwelling contains 7 rooms plus a utility room, 6 plumbing 
fixtures, has a patent shingle roof, asbestos shake siding 
exterior, a concrete foundation and is heated by an auto- 
matic gas-fired furnace. This dwelling is in good condition 
for age and type and is occupied by the owner and her faonily. 

Following negotiations with the owner, she is prepared to 
sell for the sum of $33,500.00 on the understanding that the 
sale date be April 16th, 1973 and that she be permitted to 
retain rent-free possession until July 31st, 1973. It is 
prop>osed to demolish the dwelling when vacant. 

It is considered that this price is fair and equitable and 
represents market value in this area. The Parks Super- 
intendent concurs in the purchase of this property. 


97. 
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Clause 2 Continued... 


RECOMMENDED that the Supervisor of Property and Insurance be 
authorized to acquire the above property for the sum of 
$33,500.00 on the foregoing basis, chargeable to Code #4189 
Park Board Clearing Account." 

Your Board 

RECC»1MENDS the foregoing recommendation of the Supervisor of 
Property and Insurance be adopted. 


3. BRITANNIA COMMUNITY SERVICES CENTRE 
1 637 Parker Street 
EXPROPRIATION AND VESTING ORDER 


The Supervisor of Property and Insurance reports as follows :- 

"City Council, in consort with the Federal aind Provincial 
Government, and in accordance with Agreements dated February 
25th, 1972 and March 15th, 1972, respectively, embarked on a 
program of property acquisition to facilitate construction of 
the Britannia Community Services Centre. 

The Britannia Steering Committee, at its meeting of January 
22nd, 1973, confirmed that construction of the new facilities 
is scheduled to commence in May, 1973 and Lots 16 to 22, Block 
23, D.L. 264A, on the N/S of Parker Street, East of Cotton 
Drive are required as a storage and construction work area. 

The last remainxng property in said work area is Lot 19, 
Block 23, D.L. 264A, known as 1637 Parker Street. These 
premises comprise a one storey freone dwelling with a floor 
area of approximately 820 sq. ft,, erected in 1907 on a site 
33' X 122', zoned RM-3. This dwelling contains 5 rooms, 5 
plumbing fixtures, patent shingle roof and stucco exterior, 
full concrete basement and is heated by a gas-fired hot air 
furnace. This dwelling is in good condition for age and type. 

On February 13th, 1973, the owner agreed in writing to sell 
for the sum of $20,550.00 and on February 27th, 1973, City 
Council approved acquisition at this price. However, the 
owner now refuses to execute a Deed and demamds more money. 

This is an absentee owner who has had the property rented for 
a number of years. The present tenant has found alternative 
housing and is to vacate shortly. It is noted that the price 
of $20,550.00 formerly agreed upon is comparable to other 
settlements in this block. 

In view of the stalemated negotiations and the need to have 
the laind cleared to facilitate the start of construction in 
May, 1973, the City Solicitor has been consulted and he 
considers it advisable to proceed with expropriation im- 
mediately and also that a Vesting Order be obtained. This 
action will not preclude continuation of negotiations by both 
the Property and Insurance Office and the Law Department towards 
a final settlement. 

cont 'd . . . 
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Clause 3 Continued. . . . 


RECCMMENDED : - 

(a) That since the City has failed to come to an agree- 
ment with the owner, the Corporation Counsel be 
authorized to expropriate the above property in 
accordance with Resolutions for that purpose submitted 
under "Motions". 

(b) That Mr. R.S. Thorpe be appointed as the City's 
nominee to that Board of Arbitration to be con- 
stituted to determine the amount payable to the 
owner by reason of said expropriation. 

(c) That the Corporation Counsel be authorized to 
apply to the Court for a Vesting Order with 
respect to this property." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of 
Property aind Insuraunce be adopted. 

k. ACQUISITION FOR BRITANNIA COMMUNITY" SlUHVlCES 
CENTRE SITE 
1 1 30 McLean Drive 


The Supervisor of Property & Insurance reports as follows: 

1130 McLean Drive legally described as Lot 10, Block I|.0, 
D.L. 26i|A, is required for the Britannia Cornmunlty Services 
Centre. This project is to be developed as an Urban Renewal 
Scheme under Section 2i| of the National Housing Act. 

These premises comprise a l-storey frame dwelling: with a floor area of 
approximately 827 sq.ft., erected in I9IO on a site 33' x 93', zoned 
E.M.3. The dwelling contains 5 rooms, 5 plumbing fixtures, patent 
shingle roof, siding exterior, full concrete basement and is heated by 
a gas-fired hot air fiimace. This dwelling is in good condition for 
age and type. 

Following negotiations, the owner has agreed to sell for $23,000.00, 
subject to the following conditions: 

1. Sale date to be April 15, 1973. 

2. An advance of $22,500.00 to be paid when a registrable deed is 
executed in the name of the City of Vancouver. 

3. The owner will continue occupancy rent free until June 30, 1973. 

U. The balance of $500.00 to be paid when premises are vacated, subject 
to adjustment for taxes, water rates, etc. 

This price represents a fair and reasonable value for the property and has 
been approved by Central Mortgage & Housing Corporation. It is proposed 
to demolish the dwelling when vacated. 
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RECOMMENDED that the Supervisor of Property & Insurance be authorized to 
acquire this property for the sum of $23,000.00 on the foregoing basis, 
chargeable to Code # 5830A27. 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property & Insurance 
be adopted. 

5. ACQUISITION FOR BRITANNIA COMMUNITY SERVICES 
CENTRE SITE 

914-8 Cotton Drive 


The Supervisor of Property and Insurance reports as follows :- 

"Parcel "A" of Lx)ts 23 & 24, Block 23, D.L. 264A, known as 
948 Cotton Drive, is required by the City for the Britannia 
Community Services Centre, which is to be developed as an 
Urbaji Renewal Scheme under Section 24 of the National Housing 
Act. 

These premises comprise a 1 3/4 storey and basement frame 
dwelling with a main floor area of approximately 888 sq, ft,, 
erected in 1912 on a site 44' x 66«, zoned RM-3. This 
dwelling contains 6 rooms, 5 plumbing fixtures, has a patent 
shingle roof, asbestos shingle exterior, full concrete base- 
ment, and is heated by a gas-fired hot air furnace. The 
condition of the dwelling is average for age and type. 

Following negotiations, the owners have agreed to sell for 
the sum of $27,000,00 as of March 31st, 1973, subject to 
the owners retaining rent-free possession to May 31st, 1973, 

This price represents a fair and reasonable value for this 
property and has been approved by Central Mortgage & Hous- 
ing Corporation, It is proposed to demolish this dwelling 
when vac am t, 

RECOMMENDED that the Supervisor of Property and Insuraunice be 
authorized to acquire this property for the sum of $27,000,00 
on the foregoing basis, chargeable to Code #5830/427," 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of 
Property and Insurance be adopted. 
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INFORMATION 


6. Demolitions 


The Supervisor of Property & Insurance reports as follows :- 

•'I have received and opened quotations from various contractors 
for demolition of the structures listed below and have awarded 
the contract to the low bidders as noted 


Property 

l|037 Woodland Dr. 
Llot 6, Blk. 26, 
.L. 264A 


1639 Parker St., 
Lot 18, Block 
23, D.L. 264A 


1011 Woodland 
Lot 2, Block 
26, D.L. 264A 


1591 Parker St., 
Lot 13, Block 
24, D.L. 264A 


1649 Parker St. 
Lot 17, Block 23, 
D.L. 264A 


1129 Woodland Dr. 
A/4-6/40/264A 


1022 McLean Drive 
Lot 13, Blk. 26, D.L. 
264A and 1030 McLean 
Drive, Lot 12, Blk. 26, 
D.L. 264A 

1479 William Street 
Lot B of 4 to 6, 
Block 40, D.L. 264A 



Successful 

Proiect 

Bidder 

Britannia 

Litchfield 

Community 

Bulldozing & 

Services 

Demolition 

Centre 

Ltd. 

Britannia 

Able Demo- 

Community 

lition & 

Services 

Trucking 

Centre 

Contractors Ltd. 

Britainnia 

Bob ' s Power 

Community 

Demolition 

Services 

Ltd. 

Centre 


Britannia 

Paul Bulych 

Community 


Services 


Centre 



City to 
Pay 

$845.00 


Code No. 
5830/428 


Britauinia 
Community 
Services 
Centre 

Britannia 
Community 
Services 
Centre 

Britannia 
Community 
Services 
Centre 


Briteoinia 
Community 
Services 
Centre 


Inland 
Wrecking & 
Tractor Ltd. 


John 
Bulych 


$615.00 5830/428 


$725.00 5830/428 


$320.00 5830/428 


$ 420. OO 5830/428 


$1,250.00 5830/428 


(These two properties, 1022 and 1030 
McLeaui Drive are a combined 
demolition contract). 


S. Kelly 
Sam Nep 


$1,900.00 5830/428 
$ 745.00 5830/428 


The above contracts have been confirmed by the Board of Administration 
and are reported to Council for INFORMATION." 


Your Board submits the foregoing report of the Supervisor of Property ajid 
Insurance to Council for INFORMATION. 
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WORKS & UTILITY MATTERS 


INFORMATION ! 

1 . Winter Capital Project Fund 1973-75 - Status Report 

This is a Federal program to encourage employment, especially in the 
winter season. It is administered by the Province. 

Briefly, it provides: 

a - Loans to Municipalities at reduced interest rates for additional 
or accelerated capital works. 

b - Forgiveness of an amount of the loan equal to: 

- 100% of the on-site labour costs in winter seasons 
(December through May). 

- 50% of the on-site labour cost in the balance of the year. 

The Department of Municipal Affairs has advised of approval of certain 
of our applications and that they are not able to approve any others at this 
time. The status of the City's applications is shown on the attached 
tabulation. To round out the picture on Winter Employment Program, the 
summary table from the recent report on Local Initiative Projects is also 
shown. 

This report is submitted for the INFORMATION of Council. 
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SOCIAL SERVICE AND HEALTH MATTERS 

RECOMMENDATION 

1. Hours of Operation - Fraserview Neighbourhood Services Centre 
(1950 Argyle Drive, Library Bldg. ) 

The Director of Welfare & Rehabilitation, the Chief Probation 
Officer and the Director of Social Planning report as follows: 

Background 

On February 21, 19 72, Council authorized the assignment 

of a Probation Officer from Juvenile Court and a Social 

Worker from the Welfare & Rehabilitation Department to 

each work one afternoon shift per week ( see attached report) . 

Council was to receive a report in six months as to the 

effectiveness of services to the public which had been 

achieved by these different hours of work. 

It was shortly after this decision that all City staff went on 
strike. The evening schedule at Fraserview was further hampered 
by the irregularity from summer holidays and the turnover of 
child welfare staff who share the evening intake at the Centre. 

Initially the demand on evening staff was of a public information 
nature. Now there is an increasing number of calls for social 
work services, most of which are child welfare. However, the 
original intention of staff working evenings was to have them 
interact with other staff and community residents in programs, 
be available to their clientele for evening interviews and be on 
duty to provide the professional counselling services. 

The Fraserview Neighbourhood Services Centre is now programmed 
on evenings and includes a family night, counselling groups, health 
education and legal aid. Trained community volunteers are on 
duty every evening and Saturdays. 

Fraserview involves a new approach to service delivery with much 
greater demands on staff for co-operation and joint decision making. 
It also takes time for the public to become aware of this new 
facility and the services available. 

Fraserview still requires time to adequately develop and assess this 
whole approach of which evening hours are just one part. As you 
know. Social Planning is constantly trying to develop, with the other 
City Departments concerned, policies and procedures for the de- 
centralization, co-ordination and management of social services. 

The Director of Welfare & Rehabilitation and the Chief Probation 
Officer are satisfied with evening hours their staff are working. 
It is effective and they wish it to continue. 

RECOMMENDATION 

That City Council authorize the continued assignment of a Probation 
Officer from the Provincial Court of B.C. and a Social Worker from 
the Department of Welfare & Rehabilitation to work afternoon and 
evening shifts as approved by their Chief Officers up to a maximum 
of one shift per week in each case, i.e. a total of two afternoon 
shi f ts . 
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BUILDING AND PLANNING MATTERS 

RECOMMENDATION 

1. Cambie - Georgia to Robson 

Street Occupancy - C.B.C. Site 

The City Building Inspector reports as follows: 

"An application has been received from the Foundation Company 
of Canada Limited to occupy a portion of Cambie Street between 
Georgia and Robson Streets for approximately five months in 
connection with the construction of the Canadian Broadcasting 
Corporation building. A section of the proposed street occu- 
pancy would extend 23 ft. into the Cambie Street allowance. 

Under the provisions of Subsection 1.6.3.1 of Building By-law 
No. 4193, City Council approval is required if the occupation 
of any street extends more than 20 ft. from the street line. 

A plan of the proposed street occupancy has been submitted to 
the City and meets with the approval of the City Engineer pro- 
vided the 23 ft. wide section is set back a minimum of 120 ft. 
south of Georgia Street. It is felt that the proposed street 
occupancy for the entire site will provide sufficient protection 
to the public during the course of construction, and disruption 
to traffic will be kept to a minimum, 

I therefore RECOMMEND that approval be granted to the Foundation 
Company of Canada Limited to occupy approximately 23 ft. x 207 ft. 
of Caunbie Street in connection with the construction of the C.B.C, 
building. " 


INFORMATION 

2 . Hastings Street Beautif ication Project 

The Deputy Director of Planning and Civic Development and the City 
Engineer report as follows: 


"On September 28th, 1972, Council approved a local improvement for the 
Beautif ication of Hastings Street and Carrall Street (adjacent to Pioneer Place). 

Earlier in the year Council had considered a report on 'areaways' and 
approved the following recommendation with regard to their effect on the 
beautif ication project. 

'Should the local improvement initiative for the standard beautif icat ion 
of Hastings Street pass, no construction work to commence until 
satisfactory arrangements for all areaways have been concluded and that, 
if necessary. Council order the remaining owners to remove their areaways 
under the terms of their areaway agreements, which permit the City to re- 
voke these agreements at any time. ' 

Since that time, efforts to resolve the areaway problem have continued. 

The City Engineer agreed to call tenders for the areaway work on behalf 
of the majority of the property owners (a few owners preferred to make their 
own arrangements). 

Tenders wore called and since the opening of bids, a series of meetings 
and further discussions with the property owners have been held. 

Several owners altered their choice ol work thus making a coiitraci award 
on the tender called by the City invalid. As an alternative, the City suggested 
that the City's specifications and the bid prices submitted by Capital City 
Construction form the basis for separate contracts directly between the owners 
and Capital City Construction. 


cont ' d. . . 
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Clause No. 2 continued 


Capital City and a large proportion of owners agreed to this arrangement 
and the City is now proceeding on the basis of this support. The one or two 
areaways where satisfactory arrangements have not been made will be temporarily 
by-passed and dealt with in accordance with Council's instructions as soon as 
possibl e. 

Areaway reconstruction work has now begun and the main project will commence 
as soon as areaway work is sufficiently well advanced to allow the beaut if ication 
work to proceed uninterrupted. 

We expect City forces to begin work in the area in approximately four weeks. 

The attached Appendix provides background information on areaways in general. 


The Deputy Director of Planning and Civic Development and the City 
Engineer submit the foregoing for the INFORMATION of Council. 
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OFFICIAL TRAFFIC COMMISSION 


fc>C_ 


A meeting of the Official Traffic Commission was held in the 
No. 1. Committee Room, third floor, City Hall, on Thursday, March 
29» 1973 at approximately 7:30 p.m. 


PRESENT: 


ALSO PRESENT; 


REGRETS: 
CLERK: 


Alderman Marzari (chairman) 
Alderman Rankin 
Commissioner Ryan 

Mr. R. Boyes, Traffic & Transportation 
Supt. D. W. McRae, City Policy Department 

Mr. R. Ross, Traffic Engineering 

Mr. W. H. McLachlan, Vancouver School Board 
Inspector Bettidge, Vancouver City Police 
Mr. J. Attridge, Vancouver Safety Council 

Mr. E. R. Thompson, Vancouver Safety Council 

Mrs. M. Courvoisier, Vancouver School Board 

M. Kinsella 


Adoption of Minutes 

The Minutes of the meeting held February 5, 1973, were adopted. 

1. Letters of Commendation - 

Misses Julie Pollard and Elsie Allen. 

The Chairman presented to Misses Pollard and Allen Letters 
of Commendation from Mayor Phillips in recogaition of the 
civic spirit which they had demonstrated in collecting pe- 
titions with respect to the traffic problem at Nanaimo and 
29th Avenue. 

2. Grant Request - Annual School Patrol Banquet. 

As customary, the Supt. of Traffic submitted a communication 
dated February 22, 1973, requesting a grant of $2,300 to be 
used for the purpose of prizes, badges and official awards for 
the School Patrol Members at their Annual Banquet. 

"RECOMMENDED that the Official Traffic Commission recommends 
the approval of an amount of $2,800 for the Annual School 
Patrol Banquet." 

3. Policy re Stop Sign Control 

As requested by the Chairman at the last meeting Mr. Boyes 
reviewed the city's policy re Stop Sign Control. A copy of 
this policy was distributed for information. 

"RECOMMENDED that the policy re Stop Sign Control dated 
February 1, 1973 be received for information" 

4. East 49th between Elliott & Boundary: 
Pedestrian Safety Program. 

A delegation from the Killarney-Champlain Heights Steer- 
ing Committee was present. Miss Elizabeth Russell, Chairman, 
Transportation Committee, presented to the Committee a brief 
on "Co-ordinated Pedestrian Safety Programme" on East 49th 
Ave., between Elliott St., and Boundary Rd. In part, the 
brief stated that the South-east Sector of the City which en- 
compasses the Champlain Heights and Killarney areas is one 
of the fastest growing communities in the city. The brief 
pointed out that the Champlain Heights area contains an ex- 
tremely large number of pre-school children. In addition, 
the Killarney area has more Senior Citizens Manors than any 
other area of the city. 
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Both these factors present a strong plea for an effective 
pedestrian safety programme on East 49th Ave,, between Elliott 
St., and Boundary Rd, The brief coniuded with the following 
recommendation: 

"RECOMMENDED that a planner from the City's Traffic 
Department be appointed to work with the Citizens 
of Killarney Champlain Heights for the purpose of 
designing and approving the implementation of a co- 
ordinated Pedestrian Safety Program on 49th Ave., be- 
tween Elliott St., and Boundary Rd". 

Mr. Boyes was in agreement with this proposal and suggested 
that more specific information would be required before an ef- 
fective, co-ordinated pedestrian safety programme could be im- 
plemented, Discussion ensued and it Was 

"RECOMMENDED that the proppsal contained in the brief 
from the Transportation Committee of the Fraserview 
Killarney Local Area dated March 1973 be referred to 
the Traffic Enginser to meet with residents and dis- 
cuss the need for Traffic Control on 49th Ave,, be- 
ween Elliott and Boundary Rd,, and report back to 
the Commission", 

5. Point Grey Road - Traffic Control 

In a letter dated July 12, 1972 Dr, H, Mallek, President 
of the Pt, Grey Road and Cameron Avenue Ratepayers Association 
requested "the City of Vancouver give greater protection to 
people crossing the street in this area". Their proposal was 
that three pedestrian actuated signals be installed at: 


"as these corners are all approaches to public parks". 

In a report dated March 14, 1973 the City Engineer stated 
that the two mile portion of Cornwall Avenue/Pt .Grey Road can 
be separated into three sections with respect to pedestrian 
crossing activity: 


A, The westerly portion from Alma Road to Balsam Street 

B, The easterly portion from Arbutus Street to Burrard 
bridge, 

C, The section, adjacent to Kitsilano Park lying be- 
tween Balsam Street and Arbutus Street, 


The City Engineer conducted a review of pedestrian/vehicular 
traffic flows, accidents, crossing difficulties, etc, along the 
two mile section of Cornwall Avenue, Pt, Grey Rd,, from Burrard 
Bridge to Alma Road during the summer months of 1972 when the re- 
creational activity generated the highest pedestrian volumes in 
the area. Further checks were taken during the past winter to 
determine the seasonal variation in pedestrian activity at Kit- 
silano Park, In this regard the most appropriate location for 
pedestrian signal control would be at the intersection of Yew 


The City Engineer: 

"RECOMMENDS that a pedestrian actuated signal be in- 
stalled on Cornwall Ave,, at Yew Street" 

Mr, Ross by means of a plan illustrated the comments and re- 
commendation contained in the City lingineer's Report of 
March 14, 1973 be accepted, 

Dr, H, Mallek, Mr, J, Keith Kingham and Dr, D, Simpson 
appeared as a delegation on behalf of the Pt, Grey Road 
Ratepayers Association. 


1, 
2, 
3, 


Yew Street and Cornwall Ave, 
MacdonaM Street and Pt, Grey Road 
Waterloo Street and Pt, Grey Road 


Street, 
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The Delegation pointed out that the Pt, Grey residents 
are concerned not only with the traffic hazard but also with 
the quality of the neighbourhood and suggested that the through- 
traffic be diverted at Macdonald along Fourth Avenue rather than 
continuing along Pt, Grey Road to Alma, This would result in 
limiting that portion of Pt, Grey Rd,, between Macdonald and 
Alma to local neighbourhood traffic and and would greatly im- 
prove the amenity of the neighbourhood, 

Mr, Boyes pointed out that Pt, Grey Road forms pa rt of a 
city-wide grid system and that there is need on a system basis 
to have some fonn of connector-link around Pt, Grey Road, He 
also pointed out that a portion of Fourth Avenue between Macdonald 
and Alma is a conanercial section and probably would not be able to 
handle the volume of traffic, 

Supt, McRae said that the Police Department would be willing 
to check speeds on Pt, Grey Road with Radar, particularly, in 
the mornings and late afternoons for a report back to the next 
Official Traffic Commission meeting. 

It was 

"RECOMMENDED that a pedestrian actuated signal be 
installed on Cornwall Avenue at Yew Street and 
that a sura of $7,500 be allocated from the Traffic 
Control Reserve Fund for this purpose", 

6, 70th Avenue & S, W, Marine: 
Traffic Hazard 


Mr, R, Meredith and Mr, B, Rice appeared as a 
Delegation on behalf of the Marpole-Fraser Chamber of Com- 
merce, 

A hiindred and ninety— seven residents of the area 
signed a petition with respect to traffic conditions at the 
intersection of Marine Drive and 70th Avenue, Thev are par- 
ticularly concerned with the hazard^ for traffic exiting from 
70th Avenue and going East on Marine Drive as well as with 
the hazard to pedestrians crossing Marine Drive at 70th Avenue, 

The City Engineer in his report of March 20, 1973 
stated that a review of conditions at the 70th Avenue and 
Marine Drive intersection shows the trafficvolum es 
on Marine Drive range from 600 vehicles per hour to 1700 vehicles 
per hour in each direction during the base and peak periods res- 
pectively. These voliunes are not particularly high for a primary 
arterial street within the city. On 70th Avenue during the rush 
hour period traffic volumes are exceptionally light, having less 
than 100 vehicles per hour on the approach to Marine Drive, 

The engineer stated that it has been their experience 
that rear-end type accidents invariably increase vdtii signal con- 
trol and therefore a signal would not necessarily improve the 
accident record. Further, because of the heavy imbalance which 
now exists between traffic vol\imes on 70th Avenue and on Marine 
Drive, signal control would bring about unreasonable delay to 
motorists on Marine Drive in order to satisfy the needs of a re- 
latively few motorists on 70th Avenue, 

The Engineering Department assessm<='nt of ronrlitions 
at this intersection shows that motorists exiting from 70th 
Avenue eastbound have difficulty in determining if a west- 
bound motorist on Marine Drive is going to turn right onto 
70th Avenue or is going to continue through on Marine Drive, 
Accordingly, the lane-lining and surbside regulations will be 
modified to better define the Marine Drive flows. 

In response to a query from the Delegation Mr, Ross 
stated that the accident pattern at this intersection is quite 
random and there has been no iiidication of accidents occurring 
at any particular hour duriftg the day. 

Cont'd 
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There followed discussion on the possibility of re- 
structuring the cross-walk and also putting a left-turn 
prohibition on this intersection during certain hours of 
the day, 

"RECOMMENDED that the City Engineer's report of March 
20,1973 be received", 

"FURTHER RECOMMHED that the City Engineer be requested 
to look at re-alignment of the cross-walk on Marine 
Drive at 70th Avenue for report back to the Official 
Traffic Commission at a later date". 


7« 12th Avenue at St, Catherines; 
Crossing Difficulties 

Under date of March l6, 1973 the City Engineer sub- 
mitted a report on this matter. The report dealt with a com- 
munication dated February 26, 1973 from Mr, Ron Nelmes, Director 
of the Kivan Boys* Club, requesting reconsideration of marking 
a crosswalk on 12th Avenue at St, Catherines Street, A fuirther 
communication, in support of Mr, Nelmes* request and dated Feb- 
ruary 2, 1973 » was received from the Honourable Grace Maclnnis, 
M,P,, Vancouver-Kingsway, 

The pedestrian accident mentioned by the Honourable 
Grace Maclnnis occurred on January 17, 1973 when a small boy 
darted out into the street giving the motorist no time to yield. 
The Delegation from Kivan Boys* Club, comprising Mr, Nelmes, 
and the mother of the boy, who was injured in the accident cit'^d 
by the Honourable Maclnnis, came before the Traffic Commision, 
They requested that consideration again be given to installing 
a marked crosswalk on 12th Avenue at St .Catherines Street, 
The Delegation pointed out that the hours of operation of the 
Club are 3 00 p,m, to 5:00 p,m,, and that many of the mothers 
of children living North of 12th Avenue are reluctant to allow 
their children to join the Club because of the hazard involved 
in their crossing 12th Avenue particularly during the latter part 
of the afternoon when the voltune of traffic is extremely high. 

In his report the Engineer stated that the matter 
of a marked crosswalk has been the subject of considerable dis- 
cussion and correspondence over the past seven years. On two 
occasions reports which recommended that a crosswalk not be marked 
were discussed and adopted by the Coimnission and Coxincil, This 
location has been \mder almost continuous review since that time. 

In a report to the Commission on December 1, 1969, 
the Engineer reported in part; 

"It is not our experience that marked crosswalks 
improve pedestrian safety and they may, in fact, 
increase crossing hazard in some cases, ,, ,Under the 
Street and Traffic By— law, a motorist must yield the 
right-of— way to a pedestrian in a legal crosswalk 
whether it is marked or not, 

"Our inspection of 12th Avenue and St, Catherines in- 
dicates that the intersection is remarkably clear of 
vision restrictions. Children standing on any of the 
four corners are able to see clearly in all directions 
and motorists, in turn, may easily see them. The inter- 
section is standard and well aligned, and there should be 
n o confusion as to where the legal crosswalks are". 

The report went on to state that recently the Honourable 
Grace Maclnnis contacted the Traffic Division by telephone to point 
out a specific crossing difficulty occurring at dusk during the win- 
ter months. The Engineering Department investigated this and re- 
plied to her and to the Kivan Boys* Club that they would increase 
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the street-lighting level, request additional police enforcement 
and consider adjusting signal timings on 12th at Fraser Street and 
Clark Drive to provide better pedestrian crossing gaps. The Enginee 
reported that it is expected that the increase in lighting level 
would be accomplished by next week. The Vancouver Police Depart- 
ment reported that they foimd pedestrians had no difficulty in 
crossing at this point during several observation periods, but they 
will continue to give the area special attention. The Engineering 
Department reviewed the signal timings and determined that it is not 
practical to make adjustments providing better crossing gaps at 
12th Avenue and St, Catherines Streets, 

The Delegation suggested that consideration be given 
to advance warning signs with respect to the crosswalk. The Engineei 
pointed out that there is a much larger issue involved: and that is 
the question of increased education and enforcement of Traffic By- 
laws throughout the City, It was also pointed out that there is no 
appropriate sign to provide motorists with advance warning of chil- 
dren crossing at this intersection. The only symbols available 
at present are those warning of school children crossing and of 
playgrounds and the City Engineer is not aware of any other 
suitable signs in use anywhere else at the present time, 
Mr, Boyes also questioned whether in fact an advance warning sign 
of this type would result in any greater safety to the children 
at this intersection. 

With respect to a city-wide education and enforce- 
ment program, the Chairman advised that she proposes to call 
a meeting within the near future with the Traffic Engineer, the 
Police Department, the School Patrol and the Traffic and Safety 
Council to discuss the establishment of such a program throughout 
the City, Inspector McRae, on behalf of the Police Department 
agreed to send out an officer to speak to the children at the 
Kivan Boys* Club to assist in the educational process with respect 
to traffic safety, 

RECOMMENDED that the City Engineer's report containing a recommend- 
ation that a crosswalk not be marked on 12th Avenue at St, 
Catherines Street, be approved. 

Parking adjacent to City Hall: 
Request for Resident Only Parking 

As recommended at the meeting of the Official Traffic 
Commission on February 5, 1973 f the City Engineer reported back 
on the parking problems being experienced by the residents in the 
areas adjacent to City Hall and on the question of the requested 
"Resident Parking Only" signs. The Director of Permits and Licenses 
also reported, as requested, on the number of parking spaces the 
City is renting from the Provincial Government, the number of cars 
which are being brought to City Hall by employees, and the number 
of spaces that have to be provided \mder the Zoning By-law, 

In his report dated March l6, 1973 » the City Engineer 
stated that there is a greater than normal parking generation 
in the area, notwithstanding City employees. This results from 
homes for senior citizens and convalescent homes along Yukon 
Street, local commercial establishments (including a restaurant) 
along Cambie Street and also two of the block in the area do not 
have lanes. Many of the homes have been developed as two and 
three suite units and many have single room and/or boarding 
facilities. Many streets in the area have, for traffic reasons, 
had parking prohibited. The City Engineer estimates that the day- 
time parking densities approach lOO^S within a 1-block radius of 
City Hall and are in the order of 50 - 759^ for a further one or two 
blocks. 


cont'd,,,. 
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Clause No« B continued ; 

The constant (all day) parking by City employees is a 
violation of the three-hour By-law which can be dealt with by 
police enforcement rather than by the installation resident parking 
zones. Enforcement of the three-hour By-law for this type of 
situation was adopted by Cotmcil on recommendation of the Official 
Traffic Commission on May 13, 1969. The City Engineer recommends, 
in view of the nature of the parking by City employees on the 
streets around City Hall and the fact that such parking can be 
dealt with under the three-hour By-law that "Resident Parking Only" 
be not established on the streets in the vicinity of City Hall, 

The Director of Permits and Licenses, under date of 
March 13, 1973, reported as follows: 

"All Departments have been canvassed and we wish to report as follows: 

A) 565 City employees park their cars either in Cambie 
Street parking lot or on streets adjacent to City Hall. 

B) 172 parking spaces are rented from the Provincial 
Government on the Cambie Street parking lot. 

C) 363 off-street parking spaces were required to conform 
with the Zoning By-law. 

D) The 363 off-street parking spaces required for zoning 
are provided and allocated as follows: 


a) 

East Wing 

Sub-Basement Garage 
28 for City cars 
22 for Senior Staff 

50 

spaces 

b) 

East Wing 

Basement Garage 
al 1 for pub) ic 

36 

spaces 

c) 

East Wing 

Main Floor Garage 
al 1 for Seni or Staff 

16 

spaces 

d) 

City Hall 

Aldermanic Garage 

all for the Mayor and Aldermen 

12 

spaces 

e) 

City Hal 1 

Main Building Upper Drive 
6 for press 
5^ for public 

60 

spaces 

f) 

City Hall 

Main Building Lower Drive 
for City cars 

17 

spaces 

9) 

Provi nci a 

Parking Lot on Cambie Street 

10 for City cars 
162 for City employees 

Total 

172 

spaces 



363 

spaces 


Mr, A, Langley, Ass't, Director, Construction and Maintenance 
Division spoke to this report. He pointed out that a lot of the 
parking in the vicinity of City Hall is by other than City Hall 
employees. He also stated that the three— hour parking By— law was 
difficult to enforce as it is on a complaint basis, 

REC0M1«ENDED: 

(a) that the report of the Director of Pennits and Licenses 
dated March 13, 1973, re parking by City Hall employees in 
the areas adjacent to City Hall, be received for information 

(b) that the report of the City Engineer, dated March I6, 1973, 
recommending that • resident parking only* zones be not 
established on City streets in the vicinity of City Hall, be 
approved. 


in 
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9. Hudson at 45th Avenue: 
Traffic Survey 

The Chief Contable under date of February 9, 1973, 
reported as follows: 

" On Monday, February 5th, 1973, fol laving the Official 
Traffic Commission Meeting, I telephoned Mrs. George Stevens of 6089 
Hudson Street. I related our conversation following the Meeting, 
and advised her that I had assigned the radar unit to Hudson Street 
at 45th Avenue for the purpose of checking motorists' speed, and to 
take enforcement action if required. 

Mrs. Stevens stated that she was viewing the radar unit 
from her window while we were discussing the matter. She was most 
appreciative for our prompt attendance to her complaint, 

I now have the benefit of a report from the assigned 
member who attended for a period of two days, during school hours, and 
again during the rush hours A - 6 p.m.. 

He reports that a speeding problem does not exist in 
this particular area, and it was necessary for him to issue only two 
Traffic Violation Reports for speeds in excess of 30 m.p.h.. The majority 
of vehicles were under 30 m.p.h.. 

Mrs. Stevens was contacted again on February 8th, 1973, 
and advised of the results of the radar survey,^ Once again she expressed 
her appreciation for the Interest shown. *• 

RECOMMENDED that the letter from the Chief Constable dated 
February 9, 1973, with respect to a traffic survey, Hudson Street 
at 45th Avenue, be received. 

10. Pedestrian Signal: 

West Boulevard and 37th Avenue 

Under date of March l6, 1973, the City Engineer 
sulMnitted a report on the above matter. He stated that for a 
number of years some concern has been expressed over the pedestrian 
crossing situation on West Boulevard at 37th Avenue where some 300 
school children cross to attend Quilchena Elementary School and 
Point Grey Secondary School. 

Periodic reviews have shown that the traffic volume 
does not in itself create significant problems. The difficulty is 
related to the additional activity and confusion caused by traffic 
entering West Boulevard from 37th Avenue, where vehicular turning 
movements detract from the safety of pedestrians in the marked and 
signed school crosswalk. Previous reviews had indicated that this 
problem is one that could normally be dealt with by a School Patrol 
however, the presence of the secondary school children at this 
location makes a school patrol impractical, since experience has 
shown that older children do not respect elementary patrols. 
Records indicate there have been two pedestrian accidents at West 
Boulevard and 37th Avenue in the past five years, neither of which 
occurred during school crossing periods. 

The City Engineer's report continued as follows: 

Following recent discussions with parents of school children 
in this area we have again reviewed this school crossing with the Police, 
The alternate courses of action that were considered were adult crossing 
guards and a pedestrian signal. After checking with other cities using 
adult patrols, it is felt that the difficulty of maintaining staff at 
this one location, together with anticipated problems in obtaining full 
cooperation of the older secondary school students, suggest that this is 
not a practical solution. 


cont'd, , • 


Official Traffic Commission B 

Clause #10 continued: 

Accordingly, the merits of a pedestrian signal have been 
reassessed. A signal would represent a 24- hour solution to a problem 
which generally only exists during the morning rush period and from our 
experience could result in an increase in rear-end accidents on West 
Boulevard. Although initially installed as a pedestrian signal, it would 
lead to requests that it be converted to a full signal, so as to facilitate 
east-west traffic flow, this being one of the few streets which cross the 
railway tracks. This is clearly undesirable in view of the residential 
nature of this street. 

With respect to the problem of enforcement of violations of 
the cross-street red signal indication, we have reviewed the operation 
of pedestrian signals tliroughout the city and have concluded that it is 
appropriate to change the signal arrangement so that motorists on the 
side street are always faced with a flashing red signal together with 
the stop sign. This should result in a more logical situation for 
motorists and eliminate enforcement difficulties. 

The combination of this change in pedestrian signal arrsinge- 
ment and the unsuitability of adult guards suggests that a pedestrian 
signal should be installed at this location, on the understanding that 
it is not desirable to convert this installation to a full traffic signal 
in view of the residential nature of 37th Avenue." 

RECOMMENDED that a pedestrian signal be installed at West Boulevard 
and 37th Avenue and that $4,375 be allocated from the Traffic 
Control Reserve Fund for this purpose, 

11. Oak Street Bridgehead Traffic Conditions 

Under date of March 16, 1973 » the City Engineer sub- 
mitted an information report on Oak Street Bridgehead Traffic 
Conditions and the actions which have been taken by the City 
Engineering Department and the City Police Department to improve 
the flow of traffic in this area and to alleviate congestion, 
Mr, Ross, by means of a map, illustrated the various actions taken 
and the resulting improvement in traffic flow, A copy of the 
Engineer's report is attached for information, 

RECOMMENDED that the aforementioned report of the City Engineer 
be received for information. 

The meeting adjourned at approximately 9:15 p,m. 


fUSIRIBUTED MONDAY f<( . 

■ ■ PART REPORT TO COUNCIL # \ 

STANDING COMMITTEE OF COUNCIL ON 
FINANCE AND ADMINISTRATION 

April 5, 1973. 

A meeting of the Standing Coitiinittee of Council on Finance 
and Administration was held in the #2 Committee Room, third floor, 
City Hall, on Thursday, April 5, 1973, at approximately 1:30 p.m. 

PRESENT: Alderman Bowers (Chairman) 

Aldermen Gibson, Harcourt and Volrich. 

CLERK: M. Kinsella 

RECOMMENDATION : 

1. LABOUR NEGOTIATIONS: OUTSIDE WORKERS' UNION 

As resolved at the Committee's meeting of March 15, 1973, represent- 
atives of the Canadian Union of Public Employees, Local 1004, and the 
Council negotiating team were present to give a progress report on 
continued negotiations with respect to outstanding local issues. In 
a file memo, dated April 2, 1973, the Director of Personnel Services and 
the City Engineer reported that, following further meetings with Union 
representatives, only four issues remained outstanding. These were: 


Union Issues : Item 25 - clothing 

Item 26 - rates for new positions 

City Issues: Item 4 - emergency conditions 

Item 6 - shift differential. 

Mr. D. Werlin, on behalf of the Canadian Union of Public Employees, 
indicated that the membership is prepared to accept the City's offer on 
Item 26 - rates for new positions; thus leaving only three unresolved 
items . 

A full discussion followed on methods of dealing with the unresolved 
items and, after due consideration, it was 

RECOMMENDED that the remaining unresolved local issue or issues be 
referred to a Mediation Officer under the Mediation Services Act, with 
a report back from the Mediator with recommendations to this Committee 
if the two parties are unable to agree. 

At the Union's request, it was AGREED that a clear Memorandum of Agree- 
ment be drawn up on those items which have been resolved and that this 
Memorandum of Agreement be made available to the Mediation Officer as 
background information. 

In conclusion, the Chairman indicated that it is the intent of the 
Standing Committee on Finance and Administration to conduct an in-depth 
survey of present systems of labour negotiations and present methods of 
dealing with local issues. The Committee hopes to conduct this survey 
in May or June of this year. 


The meeting adjourned at approximately 3:30 p.m. 


CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 
APRIL 17, 1973 

A Regular meeting of the Council of the City of Vancouver was 
held on Tuesday, April 17, 1973, in the Council Chamber, at 
approximately 2:00 p.m. 

PRESENT : Mayor Phillips 

Aldermen Bowers, Gibson, Harcourt, Hardwick, 
Linnell, Marzari, Massey, Rankin 
and Volrich 

ABSENT : Alderman Pendakur 

CLERK TO THE COUNCIL : R. Thompson 

PRAYER The proceedings in the Council Chamber were opened with 
prayer , 

'IN CAMERA' MEETING 

The Council agreed to an 'In Camera' meeting on the items 
proposed with the exception of one which will be considered 'In 
Camera' as to whether or not it should be in open Council meeting, 

ADOPTION OF MINUTES 

MOVED by Aid, Linnell, 
SECONDED by Aid, Gibson, 

THAT the Minutes of the Regular Council meeting (with the 
I exception of the 'In Camera' portion), dated April 10, 1973, be 
adopted , 

I - CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid, Hardwick, 
SECONDED by Aid, Linnell, 

THAT the Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair, 

- CARRIED UNANIMOUSLY 

I 
j 

UNFINISHED BUSINESS 

1. Lodging House (Row Cabins) 
472 Alexander Street 

On March 6th, the Council instructed that property at 472 
Alexander Street be dealt with on the basis of Nuisance under section 
324A of the Charter and the required resolution in this regard be 
submitted by the Corporation Counsel. 

The interested parties in respect of this property were advised 
of the matter but no request has been received to appeal to Council, 

Therefore a formal motion ordering demolition was passed this 
day. (see under 'Motions', page 30 for the formal action taken) 
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UNFINISHED BUSINESS (cont'd ) 

It was agreed to defer consideration of the following matters 
pending the hearing of delegations later this day: 

(a) Vancouver/Garibaldi Olympic Committee: 
potential Bid for 1980 Winter Olympic Games 

(b) Church Planning: Champlain Heights 

(c) S/W corner York and Balsam Streets 

2 . P.C. 255 Sutton, R.G - Legal Expenses 

At the meeting on March 27, 1973, Council considered a report 
from the Corporation Counsel forwarding resolution from the Police 
Commission as follows: 

"THAT the account of Mr. G.L. Murray, Q.C., in the amount of 
$1,000.00 for professional services rendered in connection 
with the defence of P.C. 255 Sutton, R.G. on a charge of 
Criminal Negligence be submitted to City Council with a 
recommendation for payment under the provision of Section 472 
of the Vancouver Charter". 

At that time the Corporation Counsel expressed the view that if 
the account were taxed it would be found to be reasonable and 
allowed by the Taxing Officer. At that meeting the matter was 
deferred to obtain advice from the City Prosecutor and in this 
regard the Corporation Counsel submitted a further report under 
date of April 13, 1973, setting out the text of the judgment. 

MOVED by Aid. Bowers, 

THAT the Council, pursuant to resolution of the Police Commission, 
approve payment of the amount of $1,000 for professional services 
rendered in connection with the defence of Police Constable 255, 
R.G. Sutton. 

(tabled) 

MOVED by Aid. Rankin, 

THAT Alderman Bower's motion be tabled for consideration at as 
early a meeting of Council as possible after the Corporation Counsel 
has furnished one copy of the transcript of the preliminary hearing 
in order that Aldermen Harcourt, Rankin and Volrich may study the 
same . 

- CARRIED UNANIMOUSLY 

3 . 1973 Cultural Grants 

The Council further considered report of the Cultural Advisory 
Committee respecting certain cultural grants which were referred 
by Council on April 10th to this meeting for further consideration. 

In this regard a report from the Board of Administration dated' 
April 9th was also considered . 

MOVED by Aid. Bowers, 

THAT the sum of $243,000, being 15% over last year's allocation 
for cultural grants, be allocated in the budget for 1973 for this 
purpose and the Cultural Advisory Committee be requested to recommend 
to Council the distribution of this amount. 

- CARRIED 

MOVED by Aid. Marzari, in amendment, 

THAT the figure $308,435 be substituted for the figure $243,000 
in the motion of Alderman Bowers. 

- LOST 

(Aldermen Bowers, Hardwick, Rankin, 
Volrich and the Mayor voted against the motion) 
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UNFINISHED BUSINESS (cont'd) 

1973 Cultural Grants (cont'd) 

The motion of Alderman Bowers was put and, - CARRIED 

(Alderman Massey voted in the negative) 

It was agreed that a request from the Bach Choir for a grant 
in respect of rental of the Queen Elizabeth Theatre be referred 
to the Cultural Advisory Committee for recommendation in connection 
with their further report to Council, 

It was further agreed that when the Cultural Advisory Committee 
report is filed with Council the organizations concerned be so 
informed and given an opportunity to be heard if they so wish. 

In connection with the report of the Board of Administration 
dated April 9, 1973, in which comments are made respecting the 
grant to the Vancouver Art Gallery, it was, 

MOVED by Aid, Linnell, 

THAT it be indicated to the Cultural Advisory Committee that 
the Council wishes to see a grant of $119,159 as shown in the Board 
of Administration report, made to the Vancouver Art Gallery for 
1973. 

- CARRIED UNANIMOUSLY 

4, 1973 Estimates - Civic Grants 
Health, Welfare and Recreation 

The Council considered the joint report of the Standing 
Committees on Finance & Administration and Social Services dated 
March 15, 1973, which was referred by Council on April 10th 
following the hearing of various delegations, 

MOVED by Aid, Bowers, 

THAT approval be given to the recommendations of the Committees 
as follows: 

- CARRIED UNANIMOUSLY 


ORGANIZATION 


2, Activator Unit 


1973 COMMITTEES 
RECOMMENDATIONS 

$5,000 

Less CAP 

Est. Recovery 2,500 


FURTHER 
CONDITIONS 


3, Dugout Day Centre 


6, 500 

Less CAP 

Est. Recovery 3,250 


Meals on Wheels 
(VON) 


Less CAP 
Est .Recovery 


5,000 
2,500 


5. Crisis Intervention 12,500 
& Suicide Prevention Less CAP 
Centre Est. Recovery 6,250 


Salvation Army 


12, 500 

Less CAP 

Est. Recovery 6,250 


Vancouver Indian 
Centre Society 


15, 000 

Less CAP 

Est. Recovery 7,500 


cont 'd , 
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UNFINISHED BUSINESS (cont'd) 

1973 Estimates - Civic Grants 
Health, Welfare and Recreation 
continued : 


ORGANIZATION 


1973 COMMITTEES 
RECOMMENDATIONS 


8. Canadian Paraplegic 

Association 6,500 

Less CAP 

Est. Recovery 3,250 


10. Big Brothers of B.C. 13,000 

Less CAP 

Est. Recovery 6,500 


11. Kiwassa Neighbour- 6,000 
Hood Services Assn Less CAP 

Est. Recovery 3,000 


FURTHER 
CONDITIONS 


14. Boys Clubs of 
Vancouver 


10,000 

Less CAP 

Est. Recovery 5,000 


15. Canadian Diabetic 
Association 


1 , 500 

Less CAP 

Est. Recovery 750 


16. Fraserview-Killar- 
ney (Action Centre)* 

18. Riley Park (Red Door)* 

19. Frog Hollow 

Neighbourhood House 

20. Mount Pleasant* 

21. Grandview-Woodland* 

22. Kitsilano * 

23. West End Community 
Bulletin Board * 


25. Cedar Cottage 

26. Skid Road 

27. Renfrew-Coll ingwood* 

28. Dunbar- West Point Grey* 

29. Fairview 

36. Se-Cure Organization 

38. Mental Patients Assoc. 
Surplus Equipment 


3,300 

3,900 

3,700 
3,000 
5,100 
5,100 

4, 900 

3,300 
2,100 
4, 900 

2,400 
2,200 
1 ,000 
5,000 


includes $3,500 paid to 
the City by U.C .S . to 
assist 


cont 'd . . . 


II'- 
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UNFINISHED BUSINESS (cont'd ) 

1973 Estimates - Civic Grants 
Health, Welfare and Recreation 
continued : 


ORGANIZATION 

43. Western Institute for 
the Deaf 


1973 COMMITTEES 
RECOMMENDATIONS 


7,000 


45. Elizabeth Fry Society 

46. Vancouver Community Legal 

Assistance 

47. 3-H Society 
49. V.O.N. 


50. S.P.E.C. 


5,000 

15,000 
7,000 
17, 500 

5.000 


FURTHER 
CONDITIONS 


Subject to effort on pari 
of Organization to secure 
Provincial funding in 
future; Organization to x 
port to Director of Socia 
Planning as to success of 
efforts . 


Subject to funding from 
the Provincial Government 

Subject to this amount 
being inclusive of the 
cost of a refuse containe 


51. YWCA Pender Branch - 

Strathcona New Canadians 7,500 

52. Vancouver Neurological Centre 7,000 

55. St. James Gas town Workshop 6,000 

56. Youth Employment Services 4,000 


Subject to attempts at 
funding from Canada Man- 
power, Organization to 
report back to Director o 
Social Planning as to 
success of efforts 


57. Canadian Cultural Society 
of the Deaf 

Supplementary Estimates 

Variety Club International 


175 


2,650 


Equal to rental of QE 
Theatre re annual Tele- 
thon to aid handicapped 
children 


Requests of certain other organizations were dealt with as 
follows : 

MOVED by Aid. Bowers, 

THAT grants be approved as follows: 


ORGANIZATION 


COUNCIL GRANT 


CONDITIONS 


1. Family Service Agency $40,000 
less CAP Est. Recovery 20,000 


Supplementary Estimates 


Greater Vancouver Helpful 
Neighbour Society 


2,400 


- CARRIED UNANIMOUSLY 
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UNFINISHED BUSINESS (cont'd) 

1973 Estimates - Civic Grants 
Health, Welfare and Recreation 
continued : 


12 . Neighbourhood Services Association 

MOVED by Aid. Marzari , 

THAT a grant in the amount of $50,000 be approved for Neighbour- 
hood Services Association. 

- LOST 

(Aldermen Bowers, Harcourt, Hardwick, Linnell, 
Rankin, Volrich and the Mayor voted against 
the motion) 

MOVED by Aid. Harcourt, 

THAT a grant in the amount of $44,000 be approved for Neighbour- 
hood Services Association. 

- LOST 

(Aldermen Bowers, Hardwick, Linnell, Rankin, 
and the Mayor voted against the motion) 

MOVED by Aid. Hardwick, 

THAT a grant in the amount of $38,000, less CAP est. recovery, 
be approved for the Neighbourhood Services Association. 

- CARRIED UNANIMOUSLY 


13. Neighbourhood Services Association: 
Community Development 


MOVED by Aid. Hardwick, 

THAT a grant in the amount of $45,000, less CAP est. Recovery, 
be approved for Neighbourhood Services Association - Community 
Development . 

- CARRIED UNANIMOUSLY 


37 . X-Kalay Foundation Society 

MOVED by Aid. Bowers, 

THAT a grant of $3,500 be made to the X-Kalay Foundation Society 
subject to the amount being used for the Douglas Park Program only. 

- CARRIED 

(Alderman Volrich voted against the motion) 
(No grant authorized re Vesuvius Summer Camp) 

40. Outward Bound of B.C . 

MOVED by Aid . Bowers , 

THAT a grant of $5,000 be made to Outward Bound of B.C. to be 

allocated for their capital fund drive. _ lqst (not 

having received the 
required majority) 

(Aldermen Hardwick, Linnell and Volrich voted against the motion) 

41 . YWCA - Rooms Registry 

MOVED by Aid. Marzari, 

THAT a grant of $10,000 be made to the YWCA - Rooms Registry. 

- LOST 

(Aldermen Bowers, Hardwick, Linnell, Rankin, 
Volrich and the Mayor voted against the motion) 
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UNFINISHED BUSINESS (cont'd) 

1973 Estimates - Civic Grants 
Health, Welfare and Recreation 
continued : 


41 . YWCA - Sunset Area Worker 

MOVED by Aid. Bowers, 

THAT a grant in the amount of $7,500 be made to the YWCA 
in connection with a Sunset Area Worker. 

- CARRIED UNANIMOUSLY 

44 . B.C. Borstal Association 

MOVED by Aid. Linnell, 

THAT a grant of $3,600 be made to the B.C. Borstal Association, 
subject to a grant from the Provincial Government three times the 
amount of the City grant. - LOST (not 

having received t 
required majority 

(Aldermen Hardwick, Rankin, Volrich and 
the Mayor voted against the motion) 

MOVED by Aid. Bowers, 

THAT a grant of $3,600 be made to the B.C. Borstal Association. 

- LOST 

(Aldermen Gibson, Hardwick, Linnell, Rankin, 
Volrich and the Mayor voted against the motion) 


48 . John Howard Society 

MOVED by Aid. Harcourt, 

THAT a grant of $2,500 be made to the John Howard Society, 

- LOST (not 
having received t 

(Aldermen Bowers, Hardwick, Linnell, Rankin required majority 

voted against the motion 

Supplementary Estimates 

National Council of Jewish 
Women of Canada 


MOVED by Aid. Bowers, 

THAT a grant of $5,000 be made to the National Council of 
Jewish Women of Canada. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Bowers, 

THAT the conditions as recommended and laid down in the joint 
report of the Standing Committees on Finance & Administration, and 
Social Services, dated March 15, 1973, respecting Schedules A, B, 
and C, be made applicable to the approved grants. 

- CARRIED UNANIMOUSLY 

(all approved grants were carried by the required 
majority) 
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UNFINISHED BUSINESS (cont'd ) 

1973 Estimates - Civic Grants 
Health, Welfare and Recreation 
continued ; 

MOVED by Aid. Bowers, 

THAT requests from the following, on which the Standing 
Committees recommended no action, be received: 

9. Community Music School 
17. United Community Services 

30. Resource Centre for Peoples' Services 

31. The Prisoners' Information Centre 

32. Native Information Centre 

33. Fraserview-Killarney Area Council 

34. Riley Park - Youth Enterprises Area Council 

35. Grand view-Woodland Area Council 
39. United Community Services 

42. Educo School 

53. Seafarers Union of B.C. 

58. First United Church, Chinese Youth Worker 

59. Older Boys' Parliament 

60. Coast Foundation Society 

61. East End Youth Centre 

62. Community Transportation Services 
Little Mountain Recreational Society 

(24. Kalsa Diwan - no grant request 

and no grant approved) - CARRIED UNANIMOUSLY 

(In respect of God's Rescue Mission (No. 54), a grant of 
$2,000 was approved by Council at its meeting on April 10, 1973.) 

Subsidy; Admissions to Cultural Performances 

MOVED by Aid. Gibson. 

THAT the Advisory Committee on Cultural Grants be asked to 
draft for Council 's consideration a plan to subsidize admissions 
to cultural performances and exhibitions for such groups as school 
children and senior citizens. 


- CARRIED UNANIMOUSLY 


5 . 1973 Revenue Budget Estimates 


MOVED by Aid. Bowers, 

THAT the reports of the Board of Administration dated 
April 9 and April 10, 1973 in respect of 1973 Revenue Budget 
Estimates, be received; certain clerical changes having been 
effected . 

- CARRIED UNANIMOUSLY 

6. Kerrisdale Beautif ication 


The Council considered the following report submitted jointly 
by the Depai'tment of Planning and Civic Development and the Engineerin 
Department, which report was deferred at the meeting on April 10: 

" I. BACKGROUND 

The Planning and Engineering Dop.irti.iont s , along wi ; li. t-ho consultants, 
Rhone & Iredale, ArchlLGCtrs, have been woiki.n(i with thi? Kerrisdaln Merchants 
and Property Ou^nors* Co-iirn t in developing a plan nrvl program f^T Beautifi.c- 
ation in the Kerrisdalo Shopping Area. [n broad termr: llie scheme comprises: 

A. Landscaping, brick walks, seating, etc. in ihc area between 
East and West Boulevard on both sides of 41st Avenue. 

B. Brick sidewalks, brick crosswali^s, planting, vie. on both 
sides of 41st Avenue, West Boulevard to Yew Street, 

C. Awnings over the sidewalks on both sides of 41st Avenue 
from West Boulevard to Yew Street. 

cont 'd . . , 
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UNFINISHED BUSINESS (cont'd) 

Kerrisdale Beautif ication 
(cont 'd) 


The following decisions have been made by Council; 
20 June, 1972 

That 'A* would be paid for by the City, subject to a 
contribution of $2,000 from the Kerrisdale and District 
Commercial Association and subject to all phases of the 
beaut if icat ion being carried out; (Total Cost $ 57,000). 

That 'B' would be advanced as a Local Improvement on the 
Initiative with the costs shared 'on the basis of standard 
cost-sharing for beaut if icat ion pro jects '; (Total Cost $126,000). 

That *C' TOuld be advanced as Local Improvement, the cost to 
be apportioned over all the properties in the scheme area. 
(It had been noted that the erection of awnings would require 
easements from the owners of the buildings on which they were 
to be supported and that it might not be possible to erect 
awnings opposite all buildings). (Total Cost $ 69,600). 

19 December, 1972 

That 'B' and 'C' should be combined into one Local Improve- 
ment Project. 

11. 'STANDARD' PEAUTTFTCATION (B) AND AVmiNOS (C) AS ON'E LOCAL TMPROVEMENT 

The wish of the Kerrisdale Merchants and Owners' Committee, to have 
one local improvement, resulted from the precondition that all three phases 
(A, B and C) proceed, or none at all. It was the opinion of the Committee 
and, the consultant that continuous awnings were essential to the success of 
the project. In order to strengthen this objective, therefore, it was 
decided that B and C should be combined into one local improvement. 

Since that time, however, detailed work in connection with awnings has 
indicated that dealing with the problems of obtaining easements and the re- 
location of signs on private property has had, and will have, the effect of 
delaying the project as a whole. 

in. REVISED lOCAL IMPROVEMENT APPROACH 

The matter has heen fully reviewed by the Merchants* and Ov^no"-' 
representatives, the Consultants, and the Planning, Engineering, and L.aw 
Departments and the following revised approach to Local Improvements is pro- 
posed: 

1. The awnings ('C') will be by Petition, each o\,mer being presented 
with an individual petit ion for the a^.'in.nr, upposite his building 
and these p<?t it ions • incorpor ut ing an undertaking to grant an 
easement for the awnirij^ , tor sinn changes, etc.; 

2. The total cost of the awnings (including necessary sign relocations 
etc.) will be spread at a uniforia rate per ioot frontage (i.e. 
length of awning) over those properties which receive awnings. 

The actual cost per foot will vary somewhat from building to build- 
ing but Council has the power to establish flat rates based on 
the average cost. 

3. The brick sidewalks, etc, ('B') will be advanced on the Initiative 
as previously proposed. The work between East and West Boulevard 
('A*) will ho. included in the same project as part of the City's 
share. This will have the advantage that the notices will give a 
fuller picture of the City's contribution; 

4. The Local Improvement Pi'ocedure will be scheduled so that all 
parts of the work come before Council at the same time and may 
be dealt with as an integrated scheme; 
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UNFINISHED BUSINESS (cont'd ) 

Kerrisdale Beautif ication 
(cont 'd) 


5. The Consultant's original concept was of continuous awnings. A 
few gaps would not detract seriously, but he feels that a few 
scattered awnings would do little for the overall beautif ication 
of the area. Good support is hoped for, but if only a few awn- 
ing petitions are signed, the whole question of awnings will be 
reconsidered and the matter will be reported to Council. 

IV. COST SHARING - CAPITAL COSTS 

'A' Landscaping, etc. between East and West Boulevard 

As noted above, the City is to pay the full cost of the work 
between the roadways of East and West Boulevard - with $2,000 con- 
tributed by the Commercial Association. 

'B' Brick Sidewalks etc. West Boulevard to Yew Street 

Council, on 20 June, 1972, agreed to share in the cost of this 
work 'on the basis of standard cost-sharing for beaut if icat ion projects* 
Following the cost-sharing approved for other beautif ication projects, 
the estimates before Council were based on:- 

1. The City paying for - 

a. base to receive the brick sidewalk surface; 

b. brick sidewalk surface within intersections; 

c. repaving of crosswalks within intersections and excess 
width where roadway is wider than 36 feet; 

d. litter containers; 

e. repnintinp, of polo?. 

2. The Property Owners paying for the balance of the cost, including 
the full cost of the Sidewalk Projections, if built (see item 3 
following) . 

It is propo.srd that i ho Property Owners* share be distribul od 
among the proper t. ics abuttinf" f>\st Avcnuo bet\-/een West F5oul evard and 
Yew Street in proportion to their frontage along ''ilst Avenue. The 
extensions of the brick sidewalks north and south along the west side 
of West Boulevard is considered to be Cor general effect rather than 
direct benefit lo the corner properties and will thus be shared by all 
the properties in the scheme area. 

*C' Awiinp .s 

As noted above, the full co'jt of tii,-- nuniinj^b is to be borno by 

the properties .tfiainst which they are built at a unitorm rate per foot 
frontage (i.e. length of awning). 

V. CONTINUING COSTS 

*A* Landscaping, etc. between East and West Boulevard 

This development lies, in part, on the Railway Right-of-Way . 
As was reported to Council on 20 June, 1972'f the C.P.R. are prepared 
to lease the area involved to the City 'at a nominal sum*. It might 
be expected that this would follow the pattern of the existing lease 
for the parking along West Boulevard which is for $5.00 per year plus 
the equivalent of taxes ($1,037.64 in 1972). 

It is proposed that this cost, plus the cost of maintaining the 
parking, seats, wooden platform, etc. be borne by the City, funds 
being provided in the Engineering Department Annual Budget. 

*B* Brick Sidewalks, etc. West Boulevard to Yew Street 

The maintenance costs of the sidewalk, repaved crosswalks, etc. 
will be minimal for a good number of years. The only significant 
continuing cost will be maintenance of the planting. 

It is proposed that this cost be borne by the City, funds being 
provided in the Park Board Annual Budget. 
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UNFINISHED BUSINESS (cont'd) 

Kerrisdale Beautif ication 
(cont'd) 


'C Awnings 

It is proposed that the cost of cleaning, repair, etc. of the 
awnings (including renewal-of iho fabric) and the cleaning, repair, 
etc. and supply of power to the awning lighting be charged to the 
properties on the same basis as the initial cost of the awnings. 

VI. DETAILS 

1. Most of the signs which will have to be relocated for the awning 
projects are the property of one or another of the sign companies. 
The work will have to be done by the affected company and it will 
not be possible to call competitive bids. The Consultant, however, 
has obtained information which will allow a check that the amount 
charged is reasonable. 

2. In a few cases, relocating the existing sipns clear of the awn- 
ings will require that they extend somewhat above the roof level 
of the building. The Acting Director of Planning proposes that 
the City permit this under the discretion allowed in the Sign 
By-Law. 

3. Sidewalk Projections 

The Kerrisdale Merchants, through their spokesman, have requested 
that at specific locations the sidewalk be widened to accommodate 
benches, planters and trees. (See Appendix). 

Three of these widenings are proposed: one on each side of 41st 
Avenue at Yew Street and one on the south side midway between Yew 
Street and West Boulevard coinciding with the wide sidewalk in 
front of the ex-post office. 

The existing; sidewalks are narrow and as such severely restrict tho 
installation of planters and beaches or the planting of trees. 
These widenings would improve the appearance of the sidewalks from 
West Boulevard to Yew. Street by off-setting their long and narrow 
aspect . 

From a traflic and community environmental standpoint, howovoi . 
these six-foot projections cannot be recommended. 41st Avenue 
is a major cross-town arterial street, but through Kerrisdale 
the present pavement width is 46 feet, which will only accommodate 
two traffic lanes in each direction. Because of the existing 
congestion on 41st Avenue, through traffic is diverting to adjacent 
residential streets (i.e. J7th and 45th Avenues) and there has been 
a need for a number of years for rush hour parking prohibitions. 
This r\eed will become greater as growth continues and also as 
transit bcrvLces on 41st AvenJe are expanded. The proposed bix- 
loot widiningj u-ould reduce the pavement width to only one traffic 
lane in each direction. For these reasons, therefore, the City 
'Engineer must recommend against them. 

4. Consultant Fees 

On December 19th, 1972, City Council approved a fee of $5,000 to 
be paid to Rhone and Iredale, the Consultants, for design im- 
pl eraentation. 

Due to more work and further involvement of the consultants with 
respect to individual building inspections related to sign removal 
or sign relocation and adapting awning suspensions to individual 
buildings, the Consultants request an additional fee of $3,000. 
This amount would cover the consultants' supervision duties as well. 

It is recommended that the above requested increase, chargeable to 
the property owners under the local improvement, be approved with 
the understanding that the money only be paid if the by-law passes 
and the project proceeds. 

cont 'd . . . . 
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UNFINISHED BUSINESS (cont'd) 

Kerrisdale Beautif ication 
(cent 'd) 


RECOMMENDATIONS 

We RECOMMEND: 

1. That the Revised Local Improvement Approach, as set out in 'III' above, 
be approved, and the City Engineer be authorized to issue petition forms 
for the awnings and to advance the brick sidewalks etc. on the initiative. 

2. That the cost-sharing, as set out in 'TV' above, be approved and the 
Corporation Counsel be requested to bring forward the necessary By-Law 
prescribing the cost-sharing for the initiative project. 

3. That the assignment of Continuing Costs, as set out in 'V above, be 
approved . 

A. That, provided the project proceeds, an additional payment of $3,000 be 
approved for : - 

(a) Final design connected with awning construction and sign relocation. 

(b) Awning construction supervision. 

CONSIDERATION 

The matter of the three sidewalk widenings as set out in Section VI, 
item 3, is submitted to Council for CONSIDERATION." 

MOVED by Aid. Hardwick, 

THAT the recommendations of the officials contained in the 
foregoing report be adopted; 

FURTHER THAT the Kerrisdale & District Commercial Association 
delegation be heard by Council with respect to the three sidewalk 
widenings referred to in Section VI of the officials' report. 

- CARRIED UNANIMOUSLY 

COMMUNICATIONS OR PETITIONS 

1 . HPS Presentation 

A communication, dated April 13, 1973, was noted from the 
Director of Social Planning with respect to an arrangement to make 
an HPS presentation to Council. It is advised the meeting will 
be held at the Instruction Resources Centre at U.B.C. and can be 
held on June 6th or June 7th. It is reported transportation to 
the University will be provided from City Hall for members of 
Council so wishing, and lunch will be provided as well. 

MOVED by Aid . Bowers , 

THAT the date for this presentation be June 7, 1973, commencing 
at 9:30 a.m., at the U.B.C. Insttuction Resources Centre. 

- CARRIED UNANIMOUSLY 

2. Life Memberships: 

Municipal Officers ' Association 
of British Columbia 


Communications dated April 11 and April 1.0, 1973, were received 
from the Municipal Officers' Association of British Columbia advising 
life membership awards have been granted to Mr. A. Parkinson, 
former Director of Finance, and Mr. R. Thompson, City Clerk. These 
awards will be presented at the annual Municipal Officers Conference 
to be held in Nelson, May 30, May 31 and June 1. 

MOVED by Aid. Bowers, 

THAT the foregoing information be received and congratulations 
extended to the recipiettts. 

- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIONS (cont'd) 

3 . City Archives; 'At Home ' 

MOVED by Aid. Linnell, 

THAT, pursuant to request from the City Clerk under date of 
April 16, 1973, authority be granted for the arrangement of an 
'At Home' at the Archives on May 23, 1973, or other suitable date, 
in order that the Archives may have an informal opening as a 
fully operating institution. 

i 

I - CARRIED UNANIMOUSLY 

4. Jericho; 38 Acres 

It was agreed that the communication from the Jericho Park 
Committee under date of April 16, 1973, with regard to Jericho. 
I 38 Acres, be referred to consideration of reports later this day. 

i 

' 5 . Victorian Days Festival 

The Mayor submitted a letter of invitation from the Victorian 
Days Society for Council representatives to attend the Victorian 
Days Festival in Victoria, commencing May 20th and concluding 
May 27th. 

MOVED by Aid. Linnell, 

THAT the communicationsf rom the Mayor and from the Victorian 
Days Festival group, be received. 

- CARRIED UNANIMOUSLY 
BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS 

A. BOARD OF ADMINISTRATION 

General Report, April 13, 1973 

I 

' , WORKS AND UTILITY MATTERS 

i 

The Council considered this report containing two clauses 
identified as follows; 

CI. 1; Submission to Public Inquiry Pursuant to 
j Section 14 of the Pollution Control Act, 1967 

CI. 2; Local Improvement to City Streets 

MOVED by Aid. Hardwick, 

THAT Clause 1 of this report be adopted and Clause 2 received 
for information. 

- CARRIED UNANIMOUSLY 

' HARBOURS AND PARKS MATTERS 

VanDusen Botanical Gardens; 
Fence 


The Council noted this clause dealing with the fence on a 
portion of Oak Street relating to the VanDusen Botanical Gardens 
and complaint in connection therewith. At a previous meeting the 
Council requested the Park Board to stop erecting this fence and 
give Council a report on the status of the matter. 

By letter dated April 11, 1973, the Park Board advised of 
its further consideration and resolution that the fence as designed 
be approved and construction be proceeded with. This action was 
based on report from the Deputy Superintendent dated March 27th 
setting out reasons for the fence being built. 

The Council heard a delegation from the VanDusen Botanical 
Gardens Fence Committee objecting to this cedar fence and filing 
a petition against it. Representatives of the Park Board also 
were heard. 

cent 'd . . . . 
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BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd ) 

VanDusen Botanical Gardens: 
Fence (cont'd) 


MOVED by Aid. Harcourt, 

THAT this clause and report of the Park Board be received. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Hardwick, 

THAT Alderman Gibson be requested to convene an informal 
meeting with the Park Board representatives to discuss the matter 
further to see if there are any modifications possible in respect 
of this fence, taking into account the various views expressed on 
the matter . . 

- CARRIED UNANIMOUSLY 


The Council recessed at approximately 3:45 p.m. and following 
an 'In Camera' meeting, the Council reconvened at 4:40 p.m. in 
the Council Chamber. The same members were present with Alderman 
Harcourt arriving shortly after commencement of the proceedings. 


BUILDING AND PLANNING MATTERS 

/ West End Community Centre 

MOVED by Aid. Bowers, 

THAT the recommendation of the Board of Administration in 
this clause be adopted. 

- CARRIED UNANIMOUSLY 

(The Mayor advised he would be including with him. 
Alderman Bowers as a member of the Committee) 

J FINANCE MATTERS 

MOVED by Aid. Hardwick, 

THAT this report of the Board of A-dministration in connection 
with purchase of foot operated stapler be adopted. 

- CARRIED UNANIMOUSLY 

' PROPERTY MATTERS 

The Council considered report of the Board of Administration 
containing Clauses 1 to 3 identified as follows: 

CI. 1: Acquisition for Knight Street Widening 

33rd Avenue to 41st Avenue 
CI. 2: Lease Surrender by Canadian Pacific Ltd. 
CI. 3: Acquisition for Britannia Community Services 

Centre: 1008 McLean Drive 

MOVED by Aid. Linnell, 

THAT the recommendations of the Board of Administration con- 
tained in these clauses be adopted. 

- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont' d) 


B. Interim Action Policy on Certain 
City Lands pending Decisions by 
Council on Land Banking 


The Board of Administration, under date of April 9, 1973, 
submitted the following report: 

*The Supervisor of Property and Insurance reports as follows 
RE: 

" BLOCKS 106 - 108, (Between 2nd ?th Avenues, 

SFCTIO^T 28, T.H.S.L. West ol the liOl Freeway — 6.8 acres) 

( Zon^ d: ■'^-2, He Indus tr ial ) 

After consideration of i retjort from the Supervisor ol Property and 
Insurance which indicated that Gteneral Distributors Ltd. had approached 
the City to pxirchase this site for a high amenity warehouse operation, 
it was recommended, and subaeouently adopted by a Resolution oi Council 
"In Camera", on February 27, 1973 

that "General Distributors who have approached the City 

with a view to purchasing the site, be asked whether the 
Comoany is interested in acquiring the land on a long 
term basis, and the Siipervisor of Property and Insurance 
report back on the matter." 

General Distributors have replied, that they are NOT interested in leasing. 

Considerable interest has been shown in this site in the past by prospective 
purchasers and various schemes have been presented to the City. However, 
none were considered satisfactory in light of the abutting single family 
development. 

In view of the Director of Planning 's concurrence with the General 
Distributor's scheme, it now seems that guidelines exist with which to 
expose this site for either lease or sale on the open market. 

CONSIDER ATION ; 

The Supervisor of Property and Insurance, therefore, requests 
instructions respecting the procedure to be taken in the marketing ol 
this site. " 

Your Board submits the foregoing report of the Supervisor of Property and 
Insurance for CONSIDERATION. ' 

MOVED by Aid. Linnell, 

THAT this particular property be offered for sale. 

- CARRIED UNANIMOUSLY 

C. DEPARTMENT REPORT 
April 13, 1973 

BUILDING AND PLANNING MATTERS 

The Council considered this report containing clauses 
1 to 5, identified as follows: 


CI. 

1: 

Royal Centre: Revolving Beacon 


CI. 

2: 

Development Permit Application 
3596 East Hastings Street 

No. 

61467 

CI. 

3: 

Development Permit Application 
1996 West Broadway 

No. 

61644 

CI . 

4: 

Development Permit Application 
4102 Fraser Street 

No. 

61645 

CI. 

5: 

Development Permit Application 
4314 West 10th Avenue 

No. 

61597 


cent 'd . 
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BOARD OF ADMINISTRATION. DEPARTMENT OTHER REPORTS (cont'd ) 


Building and Planning Matters 
(cont'd) 


The Council took action on this report as follows: 


Clause 1 


In connection with this clause it was noted the Royal Bank 
of Canada wishes to appear as a delegation before Council in 
respect of the request for approval to have a revolving beacon 
on the top of office tower in the Royal Centre development. 
It was agreed therefore that the delegation be informed the 
sentiments of Council are to confirm the Council's previous 
position on this matter; i.e. to not permit the beacon. However, 
if the delegation still wishes to appear, permission be granted 
accordingly. 


Clause 2 


It was noted that Mr. John Brown, the permit applicant, 
wishes to appear before Council and approval was given for the 
delegation to be heard. 


Clauses 3 to 5 


MOVED by Aid. Bowers, 

THAT the recommendations of the Deputy Director of 'Planning 
and Civic Development contained in these clauses be adopted. 

- CARRIED UNANIMOUSLTl 

D, Report of Standing Committee on 
Finance and Administration 
April 5, 1973 

The Council considered this report dealing with miscellaneous 
grant requests. The Committee's recommendations are set out in 
the report, together with other details, and action was finally 
taken as shown hereunder: 

Acct. No. 615: Prov . Govt, of B.C. T.B . 

MOVED by Aid. Linnell, 

THAT consideration of this grant be tabled until Alderman 
Gibson has an opportunity to discuss with the Minister of 
Health the possibility of the Provincial Government assuming 
full responsibility; 

FURTHER THAT in the meantime the sum of $93,000 be placed 
in "Finance Contingency" Account, 

- CARRIED 

(Alderman Bowers and the Mayor voted in the 
negative) 

Acct. No. 194: Central City Mission 

MOVED by Aid. Bowers, 

THAT a grant of $975.00 be made to the Central City Mission 
on condition that in future such grant should be considered by 
the Social Planning Department on the basis of need. 

- CARRIED UNANIMOUSLY 

Acct. No. 245: Salvation Army (Capital ) 

MOVED by Aid. Hardwick, 

THAT a grant of $25,000 be made to the Salvation Army 
(Capital ) 

- CARRIED 

(Aldermen Gibson and Marzari voted against the motion) 

(During consideration of the foregoing matter. Alderman Harcourt 
arrived at the meeting) 

\ 
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BOARD OF ADMINISTRATION, DEPARTMENT OTHER REPORTS (cont'd ) 

Report of Standing Committee: 
Miscellaneous Grants (cont *d) 

Acct. No. 530; B.C. - S.P.C.A . 

MOVED by Aid. Bowers, 

THAT a grant of $6,000 be made to the B.C. - S.P.C.A. 
subject to no portion of this grant being used to buy back dogs 
from the City Pound for release. 

- CARRIED UNANIMOUSL 

Acct. No. 540; B.C. & Yukon Chamber of Mines 

MOVED by Aid. Bowers, 

THAT this grant request be received. 

- CARRIED UNANIMOUSL 

Acct. No. 555; Greater Vancouver Visitors 
and Convention Bureau 

MOVED by Aid. Bowers, 

THAT a grant of $100,000 be made to the Greater Vancouver 
Visitors & Convention Bureau. 

- CARRIED UNANIM0USL1 

Acct. No. 580; School Safety Patrols 

MOVED by Aid. Bowers, 

THAT a grant of $2,800 be made to the School Safety Patrols. 

- CARRIED UNANIMOUSL^ 

Acct. No. 585; Vancouver City Planning Commission 

MOVED by Aid. Bowers, 

THAT a grant of $18,245 be made to the Vancouver City 
Planning Commission. 

- CARRIED UNANIM0USL1 

Acct. No. 590; Vancouver Safety Council 


MOVED by Aid. Bowers, 

THAT this grant request be received 


Acct. No. 676; Metro Communities Council 


- CARRIED UNANIMOUSL'" 


It was agreed this item be struck at this point of reference 
since this organization's application is being considered under 
"cultural grants' and will be reported on by the Cultural 
Advisory Committee. 

Acct. No. 950; International Peace Arch Association 

MOVED by Aid. Bowers, 

THAT a grant of $100.00 be made to the International Peace 
Arch Association. 

- CARRIED 

(Alderman Linnell voted in the negative) 
Acct. No. 953; Vancouver Sea Festival 

MOVED by Aid. Rankin, 

THAT a grant of $10,000 be made to the Vancouver Sea Festival 
with a further $10,000 on a matching basis only, with funds raised 
from other sources; 

FURTHER, the organization be advised it is Council 's 
intention this be the last year for a grant of this nature; also 
that the Sea Festival organization be requested to make every 
effort to have as many events as possible in False Creek. 

- CARRIED UNANIMOUSLY 


Mi- 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd ) 

Report of Standing Committee: 
Miscellaneous Grants (cont'd) 

Acct. No. 955; Sundry Grants in Lieu of Taxes 

It was agreed no action is necessary at this time as 
grants under this heading will be dealt with on individual 
application basis. 

Acct. No. 998; Grants Equal to Taxes; Hospitals 

No action was taken at this time as grants under this 
heading will be dealt with on individual application basis. 

It was noted that the Board of Administration has been 
requested to report back to the Finance Committee respecting 
practices in other municipalities for such purposes. 


APPEALS 

Since none of the organizations has been given an opportunity 
to appeal, it was agreed the groups which are not satisfied with 
the Council's actions on their applications will be given an 
opportunity to appeal if they so wish. 

E, Report of Standing Committee on 
Environment; April 5, 1973 

The Council considered this report containing 5 clauses 
identified as follows; 

CI. 1; Eraser River Waterfront Parks 

East of Angus Drive 
CI. 2; Civic Clean-Up Week 
CI. 3; Jericho Site Land - 38 Acres 
CI. 4; Spaying Service for Dogs 
CI. 5; Bylaw Enforcement 

Action was taken as follows; 
Clause 1 

MOVED by Aid. Linnell, 

THAT the recommendations of the Committee in this clause be 
adopted . 

- CARRIED UNANIMOUSLY 

Clause 2 

MOVED by Aid. Linnell, 

THAT the Committee recommendations in this clause be adopted; 
the revised total cost figures in respect of recommendation (b) 
being $11,000 as per advice from the Deputy City Engineer in his 
memorandum dated April 16, 1973,. 

- CARRIED UNANIMOUSLY 

Clause 3 

In considering this clause the Council noted a communication 
from the Jericho Park Committee dated April 16, 1973. 

MOVED by Aid. Linnell, 

THAT the recommendations in this clause be adopted. 

- CARRIED UNANIMOUSLY 

( At this point the Mayor appointed Aldermen Linnell and Gibson 
as the two official City negotiators.) 

cent 'd . . . . 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd ) 

Report of Standing Committee ' 
on Environment, April 5 

Clause 3 (cont'd) 

MOVED by Aid, Linnell, 

THAT the two official City negotiators report terms of 
reference to Council for consideration. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Linnell, 

THAT the communication from the Jericho Park Committee be 
received for information. 

- CARRIED UNANIMOUSLY 

MOVED by Aid, Linnell, 

THAT Clauses 4 and 5 of the report be received for information 

- CARRIED UNANIMOUSLY 

F. Report of Standing Committee on 
Civic Development, April 5, 1973 

In considering this report it was pointed out that in 
those present. Alderman Hardwick is Chairman and not Alderman 
Harcourt . 

MOVED by Aid, Hardwick, 

THAT this report in respect of Historical Area Advisory 
report, be received for information. 

- CARRIED UNANIMOUSLY 

G. Report of Standing Committee on 
Community Development, April 5, 1973 

In considering this report it was pointed out that the name 
of the School Trustee is Mr. Peter Westlake, 

MOVED by Aid. Volrich, 

THAT this report on the matter of governmental and electoral 
reform be received for information. 

- CARRIED UNANIMOUSLY 

H. Report of Standing Committee on 
Finance fc Administration, April 12, 1973 

MOVED by Aid, Bowers, 

THAT the following amounts be approved for inclusion in 
the 1973 Departmental Estimates, as shown hereunder, and these 
departmental estimates be increased accordingly. 


Health Department $630,00 

Social Planning Department 1,475,00 

Planning & Civic Development 8,000.00 

Park Board 196,385.00 

FURTHER THAT the foregoing increases in departmental budget 
estimates, as shown above, be subject to the specific purposes 
and various conditions outlined in the Finance Committees report 
of April 12, 1973. 

- CARRIED UNANIMOUSLY 


fit 
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BOARD OF ADMINISTRATION. DEPARTMENT OTHER REPORTS (cont'd ) 

Report of Standing Committee on 

Finance & Administration 

April 12, 1973 (cont'd) 

Recommendations of the Finance Committee with regard to 
the following departmental estimates were dealt with separately 
as follows: 

Auditorium Board 

MOVED by Aid. Bowers, 

THAT the Auditorium Board's 1973 estimates be increased 
to include the following: 

"additional scoops for 1 ight ingCyclorama - $900.00" 

- CARRIED 

(Alderman Volrich voted against the motion) 

Library Board 

MOVED by Aid. Gibson, 

THAT the Library Board 's 1973 estimates be increased to 
include the following: 

"book stock appropriation - $10,000" 

- CARRIED 

(Aldermen Bowers and Volrich voted in the negative) 

Summer Patrol: re Dogs (Park Board ) 

MOVED by Aid. Bowers, 

THAT the Park Board departmental estimates be increased 
in the amount of $25,239.00 to allow for summer patrol re dogs. 

- CARRIED 

(Aldermen Hardwick, Marzari and Rankin voted 
in the negative) 

Police Department 

The Council commenced consideration of the Police Depart- 
ment estimates but recessed at approximately 5:40 p.m. to reconvene 
at 7:30 p.m. to continue with the agenda business. (See Pages 23 
and 24) . 


The Council reconvened in the Council Chamber at approx- 
imately 7:30 p.m.. Mayor Phillips in the Chair and the following 
members present: 

PRESENT: Mayor Phillips 

Aldermen Bowers, Gibson, Harcourt, 
Hardwick, Linnell, Massey, 
Rankin and Volrich 


ABSENT: Alderman Marzari 

Alderman Pendakur 
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DELEGATIONS AND UNFINISHED BUSINESS (cont'd) 

8 . 1980 Winter Olympic Games 

Representatives of the Vancouver/Garibaldi Olympic Committee 
appeared before Council further to their letter of March 13, 1973, 
enquiring of Council of its interest in bidding for the 1980 Winter 
Olympic Games. In this regard, a brief was filed dated April 13th, 
concluding with the request that the Council strike a Committee to 
determine if it is the desire to proceed further on this matter. 
The Vancouver/Garibaldi Olympic Committee offers their assistance. 

MOVED by Aid. Volrich, 

THAT the Mayor be authorized to appoint a Committee of 
enquiry to determine if the Council wishes to pursue the matters 
raised by the delegation. 

- CARRIED 

(Alderman Rankin voted in the negative) 


9. Church Planning: Cheimplain Heights 
(B. C. Muslim Association) 


On March 27, 1973, Council received a report from the Deputy 
Director of Planning on the subject of church planning in Champlain 
Heights, and made certain recommendations in connection therewith. 
At that time, the interest of the B.C. Muslim Association for a 
site in Areas E and F was noted, however, the Council felt then 
that the Association should be invited to explain its application 
to Council. 

Representatives of the Association appeared and submitted a 
brief dated April 16, 1973, in support of their application and 
pointing out details of their needs. They advised they would be 
interested in a long-term lease agreement. 

MOVED by Aid. Rankin, 

THAT the following recommendation in the report of the Deputy 
Director of Planning under date of March 23, 1973, be approved: 

(a) endorse the approach taken with respect to church 
planning in Champlain Heights. 

- LOST 

(Aldermen Bowers, Harcourt, Hardwick, Linnell, Massey, Volrich 
and Mayor Phillips voted in the negative) 

MOVED by Aid. Rankin, 

THAT the following recommendations in the report of the Deputy 
Director of Planning under date of March 23, 1973, be approved: 

(b) give assurance to B.C. Muslim Association that, subject 
to agreed value and subject to obtaining a development 
permit, a site will be released to this Association on 
completion of design and the registration of the necessary 
subdivision plan; 

(c) pursue a general policy of leasing land for church purposes 
in Champlain Heights. 


- CARRIED UNANIMOUSLY 


I >6 
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DELEGATIONS AND UNFINISHED BUSINESS (cont'd) 


10. Proposed Development: S/W Corner 
of York and Balsam Streets 


On March 20, 1973, Council received letters from the Kitsilano 
Ratepayers ' Association and from the Ad Hoc Committee on Rezoning 
in Kitsilano, expressing a desire to appear before Council respecting 
possible development on the south-west corner of York and Balsam 
Streets. At that time, a memorandum from the Zoning Planner was 
received advising there had been no application for a Development 
Permit on this particular site and further that the allowable 
height in this RM-3 Multiple Dwelling District zoning was 120 feet. 

Representations were heard this day from the Kitsilano Rate- 
payers' Association urging the zoning be left as it is for the 
present, time in the Kitsilano area and from the Ad Hoc Committee 
respecting Rezoning in Kitsilano opposing the possible contruction 
of a 10 storey high-rise apartment at 2880 Cornwall Avenue. It is 
requested that no building be permitted higher than 35 feet in the are 
Various proposals of the Committee are set out in the brief. The 
Conunittee submitted a petition containing approximately 875 names 
in support. 

The Deputy Director of Planning advised that although no 
Development Permit has been received for the particular site, the 
proposal would appear to be in accordance with the By-laws. 

MOVED by Aid. Hardwick, 

THAT the Standing Committee on Community Development be 
instructed to consider the planning processes for Kitsilano and 
through consultation with the neighbourhood groups and the 
Planning, Engineering and Social Planning Departments, the Standing 
Committee bring recommendations to Council on zoning proposals for 
the Kitsilano Area; 

FURTHER THAT the Committee be requested to report within three 
months . 

- CARRIED UNANIMOUSLY 

11, Report of Standing Committee 
on Social Services 
April 12, 1973 

Proposed Demolition of Homes and 
Eviction of Tenants - 1900 Block 
Beach Avenue (Clause 1) 


The Council considered the report of the Standing Committee 
on Social Services under date of April 12, 1973, in which it is 
noted the Committee heard tenants in the 1900 Block Beach Avenue 
complaining as a result of the notice given to vacate to allow 
new construction. The Committee recommends Alderman Rankin be 
delegated to negotiate with the owner or developers on behalf of 
the tenants. 

In this regard, Mr. J.J. Camp, Barrister, appeared on behalf 
of Macaulay Nicolls Maitland & Co. Ltd., Managing Agents for the 
Landlord, Three Stars Investments Ltd., opposing the Standing 
Committee ' s recommendation . 

MOVED by Aid. Rankin, 

THAT the recommendations contained in the report of the Standing 
Committee on Social Services dated April 12, 1973, be approved. 

- CARRIED UNANIMOUSLY 

cont 'd. . . . 
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DELEGATIONS AND UNFINISHED BUSINESS (cont'd) 

Proposed Demolition of Homes and Eviction 

of Tenants - 1900 Block Beach Avenue (cont'd) 

The Deputy Director of Planning submitted an information 
report on the matter of demolition and development in the 1900 
Block Beach and the 1900 Block Pendrell, giving the status of 
the situation. 

MOVED by Aid. Gibson, 

THAT this report of the Deputy Director of Planning be 
received for information. 

- CARRIED UNANIMOUSLY 
BOARD OF ADMINISTRATION, DEPARTMENT OTHER REPORTS (cont'd ) 

Report of Standing Committee on 
Finance and Administration, 
April 12, 1973 (cont'd) 

The Council continued consideration of this report in respect 
of 1973 Department and Boards Estimates, 

police Department 

MOVED by Aid, Rankin, 

THAT consideration of the recommendations of the Standing 
Committee on Police Department estimates be tabled pending the 
receipt of a report on the details of police deployment, 

- LOST 

(Aldermen Bowers, Gibson, Harcourt, Linnell, Massey, 
Volrich and the Mayor voted against the motion) 

MOVED by Aid, Bowers, 

THAT the recommendations of the Standing Committee as contained 
in its report of April 12th in the matter of Police Department 
estimates, including reference to photographic equipment and 
C.P.I.C. Advisory Committee Meeting be approved, 

- CARRIED 

(Aldermen Hardwick and Rankin voted against 
the motion) 

1973 Mill Rate 

MOVED by Aid, Bowers, 

THAT the rficommendation of the Finance Committee that the 
1973 Mill Rate for General Purposes be set at 15,6 mills, be 
approved , 

(CARRIED) 

MOVED by Aid, Linnell, in amendment, 

THAT the mill rate be set at 15,4, 

- LOST 

(Aldermen Bowers, Gibson, Harcourt, Hardwick, Massey, 
Rankin, Volrich and the Mayor voted against the motion) 

The motion of Alderman Bowers was put and CARRIED. 

(Alderman Linnell voted in the negative) 

Special Meeting of Council re 
1973 Estimates 


MOVED by Aid, Bowers, 

THAT the Special meeting of Council scheduled for April 19, 
1973, at 9:30 a,m,, to consider 1973 estimates, be cancelled. 


- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd ) 

I. 1973 Revenue Budget Estimates Exclusive 
of School and Regional Hospital Districts 

The Board of Administration, under date of April 17, 1973, 
submitted a report on the 1973 revenue budget estimates, exclusive 
of School and Regional Hospital Districts, concluding with re- 
commendation supporting the Finance Committee's recommendation 
to set a tax rate of 15.6 mills for general purposes and 
recommending the required formal motion to adopt the 1973 
Revenue Budget Estimates, as summarized on Schedule A, attached 
to this Board of Administration report, be passed. 

MOVED by Aid. Bowers, 

THAT the Council pass the formal motion to adopt the 1973 
Revenue Budget Estimates as summarized on Schedule A, as amended 
earlier this day, including those additional appropriations 
authorized at that time out of 'Contingency Reserve' and including 
sums placed in 'Contingency Reserve' awaiting final determination 
by Council . 

- CARRIED UNANIMOUSLY 

The formal motion required in connection with the 1973 
estimates, is submitted and dealt with as follows: 

MOVED by Aid. Bowers, 

WHEREAS the Board of Administration and the 
Director of Finance were instructed by Council on January 
23, 1973 to review estimated revenues and expenditures of 
the City for the year 1973 with Department Heads and Boards 
and to report back through the Standing Committee of Council 
on Finance and Administration; 

AND WHEREAS the Standing Committee of Council on 
Finance and Administration has reviewed reports on the 1973 
Estimates prepared by the Board of Administration and the 
Director of Finance dated April 9th, and has recommended 
certain amendments thereto; 

AND WHEREAS the total estimated expenditures of 
the City to pay all debts and obligations of the City fall- 
ing due in the year 1973, exclusive of the amounts required 
for School and Regional Hospital District purposes and not 
otherwise provided for, as amended by the Standing Committee 
of Council on Finance and Administration amount to $102,044,880; 

AND WHEREAS the total estimated expenditure as afore- 
said is the sum of the appropriation requests of all Depart- 
ments and Boards properly supported by detailed analyses of 
those expenditures and listings of the salaried staff; 

AND WHEREAS the total estimated revenue of the City 
for 1973 from sources other than real property taxes, as amended 
by the Standing Committee of Council on Finance and Administration, 
amounts to $48,003,509; 

AND WHEREAS the amount of the General Tax Levy so required 
is $54,041,371; 

THEREFORE BE IT RESOLVED that the said estimates, 
both as to totals and individual items pertaining thereto, of 
the Board of Administration as amended by the Standing Committee 
of Council on Finance and Administration be and the same are hereby 
adopted by Council. 


- CARRIED UNANIMOUSLY 
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During consideration of the immediately foregoing matter 
a request was received from Mr. W.J. Mclntyre of the West End and 
Downtown Ratepayers Association and of the Concerned Citizens 
Anti Crime Committee, to speak to the Police Department 
estimates . 

A motion of Alderman Volrich to grant this permission was 
put and LOST, all members of Council present voting against the 
motion with the exception of Alderman Volrich. 


J. Report of the Illegal Suite 

Hardship Committee, April 12, 1973 

The City Building Inspector, on behalf of the Illegal 
Suite/Hardship Committee reported as follows under date of 
April 12, 1973: 

■An application has been reccired from Mr. Italo Palitti, ovmer of 173 West 
22iid Arcnue, for permission to retain one housekeeping unit on the lower floor 
of this building under Council *s policy dealing with haixiship cases. 

This application has been reviewed by the Committee composed of the Biiilding, 
Health and Social Service Departments. The application submitted indicates 
that the applicant is married with four dependents. The medical report sub- 
mitted with the application indicates that one of the dependents is a twenty 
year old, who according to her doctor, is microcephalic, mentally retarded and 
an epileptic and will probably be dependent for life. The Medical Health 
Officer, however, does not consider that this medical condition should be a 
"factor in the decision. 

The applicant owns his own barbershop, making an income of $700.00 per month 
and his wife is also employed with an income of $200.00 per month. The affidavit 
further stipulates that the dwelling is fully mortgaged so that the owner has no 
equity in the building. It was further noted that there are also two outstanding 
loans to a value of $7,000.00. 

In summary the owner and' his wife have a combined income of $900.00 per month even 
%rith the removal of the illegal accommodation. It was further noted that neither 
age nor health were factors. On the other hjind they are paying $587.00 monthly to 
reduce mortgage and bank loans. 

In view of this information the Hardship Committee is placing the request before 
Council for consideration." 

MOVED by Aid. Rankin, 

THAT permission to retain the housekeeping unit on the 
lower floor of this building be approved under the Council's 
Hardship Policy. 

- CARRIED 

(Alderman Volrich voted in the negative) 

K. Report of Special Committee re Licensing of 

Sidewalk Cafes and Entertainment in Beer Parlours 

The Council considered a report dated April 13, 1973, from 
the Special Committee re Licensing of Sidewalk Cafes and 
Entertainment in Beer Parlours in which recommendations are 
set out identified as I, II, III. 

MOVED by Aid. Rankin, 

THAT this report be referred to the next meeting of Council 
for consideration, including the letter from the Kitsilano Area 
Resources Association, asking an opportunity to appear on the 
subject . 

- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd ) 

L. Development Permit Application: 
755 East 49th Avenue 
(B.C. Telephone Exchange Addition) 

MOVED by Aid. Rankin, 

THAT, pursuant to request received, this report be deferred 
pending the hearing of a delegation. 

- CARRIED UNANIMOUSLY 

M. Report of Standing Committees of 

Council on Civic and Community Development 
April 5, 1973 

MOVED by Aid. Hardwick, 

THAT the recommendations in this report respecting West End 
Local Area Planning Programme, numbered I to V, be adopted. 

- CARRIED UNANIMOUSLY 

N. Report of Standing Committee on 

Community Development, April 12, 1973 

MOVED by Aid. Volrich, 

THAT this report in respect of the matter of governmental 
and electoral reform, be received for information. 

- CARRIED UNANIMOUSLY 

0. Design Panel: Policy 

Alderman Massey submitted, for the information of Council, 
a report on the Design Panel together with recommendations in 
connection therewith. 

The Mayor directed this report be considered by Council at 
its next regular meeting. 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Linnell, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Linnell, 
SECONDED by Aid. Hardwick, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 

BY-LAWS 

1. BY-LAW TO CONTRACT A DEBT BY THE ISSUE AND SALE 

OF DEBENTURES IN THE AGGREGATE PRINCIPAL AMOUNT OF 
$115,701.34 IN LAWFUL MONEY OF CANADA FOR CERTAIN 
STREET LIGHTING PROJECTS 


MOVED by Aid. Bowers, 
SECONDED by Aid. Hardwick, 

THAT leave be given to introduce a by-law to contract a 
debt by the issue and sale of debentures in the aggregate 
principal amount of $115,701.34 in lawful money of Canada for 
certain street lighting projects constructed as local improve- 
ments and for imposing an annual special rate on real property 
specially benefited by such local improvements, and the by-law 
be read a first time. 

- CARRIED UNANIMOUSLY 

cont 'd . . . 
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BY-LAWS (cont'd) 


MOVED by Aid. Bowers, 
SECONDED by Aid . Hardwick , 

THAT the By-law be read a second time. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers, 
SECONDED by Aid. Hardwick, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Bowers, 
SECONDED by Aid . Hardwick , 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers, 
SECONDED by Aid . Hardwick, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED UNANIMOUSLY 

(The By-law received three readings) 


2. BY-LAW TO ASSESS CERTAIN REAL PROPERTY IN THE 
YEAR 1973 FOR THE PURPOSE OF DEFRAYING THE 
COSTS AND CHARGES WITH RESPECT TO CERTAIN 
COLLECTIVE PARKING PROJECTS 

MOVED by Aid. Bowers, 
SECONDED by Aid. Linnell, 

THAT leave be given to introduce a by-law to assess certain 
real property in the year 1973 for the purpose of defraying the 
costs and charges with respect to certain collective parking 
projects, and the by-law be read a first time. 


MOVED by Aid. Bowers, 
SECONDED by Aid. Linnell, 

THAT the By-law be read a second time, 


- CARRIED UNANIMOUSLY 


- CARRIED UNANIMOUSLY 


MOVED by Aid. Bowers, 
SECONDED by Aid. Linnell, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 
The Committee then rose and reported the By-law complete. 


cont 'd . 
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BY-LAWS (cont'd) 

By-law to Assess Certain 
Real Property (cont'd) 

MOVED by Aid. Bowers, 
SECONDED by Aid. Linnell, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers, 
SECONDED by Aid. Linnell, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED UNANIMOUSLY 

(The By-law received three readings) 

(This By-law passed by the required majority) 


3. BY-LAW TO VARY CERTAIN PROPOSED PROJECTS 

FOR WHICH THE CITY OF VANCOUVER MAY BORROW 
CERTAIN MONIES IN ANY OF THE YEARS 1971 TO 
1975 INCLUSIVE WITHOUT THE ASSENT OF THE 
ELECTORS 


MOVED by Aid. Bowers, 
SECONDED by Aid. Hardwick, 

THAT leave be given to introduce a By-law to vary certain 
proposed projects for which the City of Vancouver may borrow 
certain monies in any of the years 1971 to 1975 inclusive without 
the assent of the electors, and to divert to other purposes part 
of the moneys borrowed under By-law No. 4687, and the By-law be 
read a first time. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers, 
SECONDED by Aid . Hardwick , 

THAT the By-law be read a second time. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers, 
SECONDED by Aid. Hardwick, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Bowers, 
SECONDED by Aid. Hardwick, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


cont 'd , 
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BY-LAWS (cont'd) 

By-law to vary Certain Proposed 
Projects (cont'd) 

MOVED by Aid. Bowers, 
SECONDED by Aid . Hardwick , 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal. ^ 

- CARRIED UNANIMOUSLY 

(The By-law received three readings) 

(This by-law passed by the required 8 affirmative votes of all 
members of Council) 


MOTIONS 

1. Closing and Stopping up Lane 

North of Moscrop Street West of 
Hoy Street 

MOVED by Aid. Gibson, 
SECONDED by Aid. Rankin, 
THAT WHEREAS 


1. The City of Vdnccu'^er is the oxAmer of all the streets and lanes 
lying within the limits of the City of Vancouver; 

2. The City owns property on the west side of Hoy Street which re- 
quires resubdivision . To obtain maximum use of the lands, the 
west 6 feet of Hoy Street, which was dedicated by the deposit 

of Plan 1918; and the lane north of Moscrop Street West of Hoy 
Street dedicated by the deposit of Plan 3041; are surplus to 
the Citys ' highway requirements and should be closed and subdivided 
with the abutting lands. 

3. The three lots privately owned on the west side of Hoy Street 
have consented to the closure and acquisition of the 6 feet of 
Hoy Street abutting their lands; 

THEREFORE BE IT RESOLVED that all that portion of lane dedicated 
by the deposit of Plan 3041, Block 89, District Lots 36 and 51; and 
the west 6 feet of portion of road dedicated by the deposit of Plan 
1918 lying between the easterly production of the northerly limit 
of Parcel "A" (Reference Plan 964) of Lot 10 of Lots 5 and 6, of 
Block 102, District Lots 36 and 51, Plan 3057, and the easterly 
production of the southerly limit of Lot 9, Block 89, District Lot 
36 and 51, Plan 3041, the same as shown outlined green and red 
respectively on plan prepared by A. Burhoe, B.C.L.S., dated March 11, 
1971, and marginally numbered LE 3632, a print of which is hereunto 
annexed, be closed, stopped up, title taken thereto and subdivided 
with the abutting lands. 


- CARRIED UNANIMOUSLY 
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MOTIONS (cont 'd) 


2. Demolition: 

Lodging House (Row Cabins) 
472 Alexander Street 


MOVED by Aid. Rankin, 
SECONDED by Aid. Gibson, 

RESOLVED, and the Council of the City of Vancouver hereby 
declares that the building situate on Lot Thirteen (13) Block 
Forty-one (41), District Lot One Hundred and Ninety-six (196), 
Plan 196, in the City of Vancouver, and known as 472 Alexander 
Street, is a nuisance; 

BY THIS RESOLUTION the Council of the City of Vancouver does 
order that the said building be pulled down and the materials 
removed from the said lands and all excavations be filled up by 
the owner within sixty (60) days after the date of service of 
this order, pursuant to the provisions of the Vancouver Charter, 
S.B.C. 1953, Chapter 55, and amendments thereto; 

BY THIS RESOLUTION the Council of the City of Vancouver does 
further order that in case of default by the owner to comply with 
this order within the time herein limited, such pulling down, 
removal and filling up shall be done by John F. Aitken, Supervisor 
of Property and Insurance of the City of Vancouver, at the cost 
of the owner. 


- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 10:25 p.m. 


The foregoing are Minutes of the Regular Council meeting 
of April 17, 1973, adopted on May 1, 1973. 
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BOARD OF ADMINISTRATION .... (WORKS 

April 13, 1973 


The following is a report of the Board of Administration :- 


WORKS & UTILITY MATTERS 

RECOMMENDATI ON ; 


1. Submission to Public Inquiry Pursuant to 

Section 14 of the Pollution Control Act, 1967 

The City Engineer reports as follows: 

"On January 12, 1973, the Director of Pollution Control, 
through publication of a Notice of Inquiry, gave notice that a Public 
Inquiry will be held commencing April 30, 1973, at Victoria, British 
Columbia, under provisions of the Pollution Control Act, 1967. 

The purpose of the Inquiry is 'to consider the technical 
aspects bearing upon the control of discharges to water and/or land 
and/or air originating from Municipalities or other sources where 
wastes such as domestic sewage or refuse are involved. It is intended 
to determine the measures which must be adopted by dischargers of such 
wastes to satisfactorily ensure pollution will not be caused in accordance 
with the Pollution Control Act, 1967'. 

Two briefs have been prepared: 

(a) Standards for Discharge of Sanitary 
Sewage and Storm Waters, and 

(b) Municipal-tjrpe Waste Discharges on Land. 

They will be submitted to the Public Inquiry being held 
commencing 30 April, 1973, at Victoria. Copies of the briefs are on 
file in the City Clerk's office. Three members of the Engineering 
Department must attend the Hearing when the Department's briefs are 
reviewed. It would be useful for them to hear the discussion of other 
major briefs, since the conclusions reached as a result of these Hearings 
could have a major impact on the conduct of municipal waste disposal 
operations. 

The staff members involved will be either the City Engineer 
or Deputy City Engineer, and the Assistant City Engineers responsible 
for preparation of the briefs. 

Depending upon the scheduling of the briefs, we estimate 
these staff members may have to spend up to a total of nine days 
at the Hearings. The cost of this would be approximately $450." 

The Director of Permits and Licences reports as follows: 

"Mr. T.F. Mayoh, Industrial Waste Inspector, controls 
discharge of effluent from plants within the City on behalf of all 
City Departments. Briefs submitted at the Public Hearing will relate 
to the discharge of industrial waste, and standards established for 
discharge of municipal sewage may have a significant effect on the 
controls which must be exerted over industries discharging to City 
sewers. I believe that Mr. Mayoh should attend the Public Hearing 
for the week of April 30 - May 4. Cost of his transportation and 
accommodation is estimated at $200. 


cent 'd 
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Clause #1 (cont'd) 

The City Engineer and Director of Permits and Licenses 
RECOMMEND that: 

"a) Three members of the Engineering Department be authorized 

to attend the Pollution Control Branch Hearings in 
Victoria at an estimated cost for travel and accommodation 
of $450, up to a total of nine days for all staff members. 

b) The Industrial Waste Inspector be authorized to attend 

the Hearings for the week of April 30-May A, at an estimated 
cost of $200. 

The Comptroller of Accounts advises that funds can be 
provided for this purpose from account no. 7090/929 - Travel Expenses, 
Staff Officials." 

Your Board RECOMMENDS the foregoing recommendations of 
the City Engineer and the Director of Permits and Licences be adopted. 


INFORMATION : 

2 . Local Improvement to City Streets 

The Mayor & Council received a letter from Mr. J.M. Bourhis, #211 - 
1855 East Georgia Street, dated February 22, 1973, requesting the expeditious 
improvement of streets in various areas of the City. The City Engineer re- 
ports as follows: 

"Any interested party may initiate a Local Improvement petition for 
improvements to a City street or lane. 

Council approval of the 'low cost' residential street improvement 
policy in 1963 resulted in a rapid increase in the demand for residential 
street improvements by petition. The demand grew during the subsequent 
five years to a point where a large part of the basic capital funds together 
with Supplementary Funds available for street improvements were utilized to 
satisfy the petitioned demand for improvements to residential streets. This 
resulted in the virtual exclusion of improvements to higher zone streets, ie. 
those abutted by property zoned for multiple dwelling, commercial and 
industrial development, as petitions for improvements in these areas were not 
forthcoming. The petitioned demand for residential street improvements 
reached a peak in about 1968 to 1970 and is now showing a gradual decline. 

The current 1971-75 Five Year Capital Program approves funds for the 
improvement of all types of streets and lanes, including $3.5 million 
(city share of cost) for Local Residential Streets and $3.8 million (City 
share) multiple dwelling, commercial and industrial streets. The annual 
portion of the above amount for Local Residential Streets has so far been 
utilized to finance petitioned improvements. However, in order to provide 
much needed improvements to the second above category, it has been necessary 
for the City to initiate paving programs within the scope of the annual 
portion of the Five Year Plan total. rt is probable that petitions for these 
'higher-zoned' streets are not forthcoming due to the unwillingness of the 
business property owners to take the trouble to circulate a petition and also 
due to absnnl ee landlords. 

Mr. Bourhis' specific concern appears to be the lack of curbing and 
paving undertaken at the time of development in the higher zone areas. We 
consider improvements abutting developments on a part block basis undesirable 
as it would not significantly reduce maintenance costs and would cause a 
misalignment of curb and edge of unimproved boulevard creating a traffic 
hazard and additional drainage problems. Initiation of street improvements 
by the City on a total block while still substantially developed to a standard 
non-conforming with the zoning would place an unreasonably high tax burden on 
those original residential properties still remaining on the block. Neverthe- 
less, petitions for such improvements may be originated by any citizen and 
the improvement implemented upon completion of local improvement procedures. 

cont ' d .... 
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(WORKS - 3) 


Clause #2 (cont'd) 

The lack of petitions from higher zoned areas should not be misconstrued 
as a lack of need for improvement. Many higher zoned streets are badly in 
need of improvement to provide more acceptable conditions for abutting pro- 
perty owners and citizens at large, and also to minimize the frequent high 
cost of maintaining streets to inadequate standards. It is precisely these 
higher zoned areas where we are now concentrating our efforts to initiate 
street improvements. The higher zone street improvement programs initiated 
in 1971 and 1972 received the general acceptance of abutting property owners 
with only a small percentage being defeated by petition. These programs were 
selected from higher zoned streets considered to be most in need of improve- 
ment due to poor conditions and high maintenance requirements. Also, where 
possible, streets were selected where existing development conformed to the 
zoning. It should be noted that not all higher zoned streets are currently 
suitable for improvement, although in need of it, due to sewer construction 
programs vriiich must be implemented prior to improving the pavement (trench 
cuts would damage the pavement) and because of the special needs for the 
streets within the False Creek and West End Study Areas, all of which are 
higher zoned." 

Your Board submits the above matter to Council for INFORMATION. 


Board of Administration, April 13, 1973 . . • 

HARBOURS AND PARKS MATTERS 


A-3 



(HARBOURS - 1) 


CONSIDERATION 

1. VanDusen Botanical Gardens: 
Fence 


At the Council meeting of March 27, 1973, the matter 
of the fence being erected by the Board of Parks and Public 
Recreation around the VanDusen Botanical Gardens was dis- 
cussed and Council, at that time, passed the following: 

'THAT the Park Board be requested to stop 
erecting a fence around the Van Dusen Gardens 
on Oak Street, near 33rd Avenue, and give 
Council a full report on the status of the 
matter, particularly on the matter of an 
open fence. • 

In response, the Board of Parks and Public Recreation 
have submitted through the City Clerk the attached letter 
of the Superintendent of April 11, 1973, along with a 
memorandum of the Deputy Superintendent dated March 27, 1973. 

The City Clerk has received from a Mrs. J. Bradbury, 
representing the VanDusen Botanical Gardens Fence Committee, 
a request to appear before Coimcil as a delegation. 

Your Board submits the report of the Board of Parks and 
Public Recreation and the delegation request of the Van Dusen 
Botanical Garden Fence Committee to Council for CONSIDERATION. 


(Delegation request - VanDusen Botanical Gardens Fence Committee) 
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BUILDING AND PLANNING MATTERS 

RECOMMENDATION 

1. West End Community Centre 

Your Board has received the following report from the Acting Director 
of Planning, Corporation Counsel, and the Director of Finance. The 
Superintendent of Parks is concurrently submitting a similar report 
to the Board of Park Commissioners: 

"The West End Community Centre is part of a comprehensively planned 
grouping of buildings comprising the existing King George High School, the 
Community Centre and a Senior Citizens Housing development. A contract was 
recently awarded for the construction of the senior citizens housing, and plans 
for the community centre are in the final stages. As proposed, the Community 
Centre is to be built on what is presently the playing fields to the north of 
King George Secondary School, with the School Board taking over new playing fields 
to the east of the school site. The City is paying for the construction of the new 
playing fields. 

The proposed layout has been previously agreed to by all parties, includ- 
ing the School Board. Prior to building the Center it is necessary for the City 
to acquire title to the property on which the Center is to be built, and for the 
School Board to acquire title to the playing fields, in effect a property exchange 
between the City and the School Board, for two equal size properties. 

Even though the matter was apparently never raised during the years of 
negotiation (City, VPB , School Board) the School Board is now suggesting that 
their property (the present playing fields) is more valuable than the City's 
property of the same size (the proposed new playing fields) and they wish to 
receive payment of $300,000 from the City or other City land of similar value, 
before agreeing to the property exchange. 

It is our contention that: 

(a) The School Board waited until almost the last minute before raising the 
question of unequal value and their requirement that we pay additional funds. 

(b) The appraisal was made on an erroneous basis in that while both properties 
are zoned CD-I, to accommodate the School and Community Centre uses, the 
appraiser valued the School Board property on a C-3 and RM-** basis with 
the contention that if the Board sold the property today it would revert 
from CD-I to these zoning classifications. Your City officials contend 
that the School Board could only sell the property if they were prepared to 
do without King George Secondary School, or If they were prepared to move 
the playing fields to some other location physically removed from the school. 

If th« School Board decided iiO or 50 years from now that King George 
Secondary School was no longer required then they might well sell the 
property, but in what partlcufer zoning category cannot be now predicted. 
The present value of some very hypothetical future difference in value 
between the School Board and City properties has very little 
maaning today. We are of the opinion that the appraisals also contain 
other arquable points. 

(c) ^^'^ wholfi character of this project revolves around the concept of Joint 

use of facilities, with, as it happens, the School Board in our opinion benefit 
considerably more from Its proposed use of the Community Centre facilities 
than the Community Center benefitting from the use of School facilities. 

To quote from a letter from the Director of Recreistion of the the Park Board: 

'Besides the outdoor facilities the school will gain considerable indoor 
facilities such as handball and squash courts, sauna bath, an Ice-skating 
rink and a future swimming pool, plus activity rooms for arts and crafts, 
mush, drama, dance, teen lounge, and a billiard room. A public library 
and the school library will both be located In the Community Centre. A 
covered closed connector is planned to allow the school to make full use 
of the Community Centre. In negotiations with School Board officials, 
the ice rink, handball and squash courts, swimming pool and activity rooms 
were high on their priority list for facilities that the school would use 
regularly. ' 

cont 'd , . . . 
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Clause No. 1 continued 


(d) The proposed new playing fields, completely paid for by the City, will be 
an Improvement over the present playing fields. Again quoting the Director 
of Recreation: 

'The original concept on land exchange was that there would be equal 
facilities established for school outdoor physical education programs; 
this has been planned, and, in fact, the School Board will have a 
better facility than they presently have. They wMl have one full-size 
turfed playing field for soccer, field hockey, rugby or football, three 
tennis courts, outdoor one-wall handball courts, a tennis practice board, 
jumping pits, run-up track, volleyball standards and basketball standards. 
There Is also additional outdoor accommodation being planned on the roof 
of the Community Centre for possible basketball and tennis, plus a 
s Ittlng-out area. ' 

(e) From the point of view of safety, the new playing fields are superior. 
Again quoting the Director of Recreation: 

'The playing field will, In fact, be In a better location than the exist- 
ing field on Denman. Playing fields should be away from heavily-trafficked 
arteries, both for noise pollution and safety. With the new playing field 
site children using the facilities will not have a potentially-dangerous 
situation of balls going out onto a very heavily used traffic artery. 
The playing fields will be In a park-like setting away from traffic noise.' 

Honey considerations 

Tlie School Hoard appraiser valued the School Board property at $775,000 
and the City property at $'(70,000. However, it should be noted that the City propei 
has actually cost $B0'!,9!)1, because the City had to purchase improved properties, 
and then clear the improvements. We have further agreed to provide Parks Developmer 
capital funds for the development of the playing fields ($iOO,000). 

Recommendat Ion 

Your officials recommend that Council authorize the Mayor or a committee 
of Council to consult with the School Board to resolve this situation so that the 
West End Community Centre can proceed. " 


Your Board RECOMMENDS Council approval of the officials' recommendation 
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FINANCE MATTERS 

RECOMMENDATION 

1 . Purchase of Foot Operated Stapler 


In view of the volume of work to be stapled in the 
City Clerk's Department requiring a strong and firm 
stapler as well as as much facility as possible, the 
City Clerk has requested authority to purchase a 
foot operated stapling machine at an approximate cost 
of $260.00. 


Your Board RECOMMENDS that the City Clerk be 
authorized, in advance of budget, to purchase this 
machine as it will also be of use to other departments. 


BOARD OF ADMINISTRATION, APRIL 13,1973 


(PROPERTIES - 1) 


PROPERTY MATTERS 
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RECOMMENDATION 


1 . ACQUISITION FOR KNIGHT STREET WIDENING 
331*^. Avenue to Ii-lst Avenue 


The Supervisor of Property and Insurance reports as follows :- 

"The widening and improvement of Knight Street between 33rd 
and 41st Avenues, along with the installation of permanent 
pavement throughout to 57th Avenue, is to proceed under the 
1973 Paving Programme. In order to complete the required 
80 ft. road aillowance, it is necessary to acquire a 7 ft. 
widening strip from certain privately-owned properties in 
the section between 37th and 39th Avenues. 

Following negotiations, the owners of the properties listed 
hereunder have agreed to convey the required widening strips 
on the tezrms indicated. 

(a) Lot 26, Block 2, D.L. 710 
5394 Knight Street 

1. Loss of land (W 7') 231 sq. ft $462. OO 

2. City Engineer to repair and make good 
damage to lawn and garden adjacent to 
new front property line at no cost to 
owner. 

(b) Lot 12 Am., Block 7, D.L. 700 
1396 East 37th Avenue 


1. Loss of land (E 7») flanking strip $1,925.00 

2. City to erect a cut-stone weJLl along 
the new property line, replace 2 sets 
of grade steps and relocate plants 
and shrubs adjacent to new wall. 

Estimated cost $3,675.00 


RECOMMENDED that the Supervisor of Property and Insurance be 
authorized to acquire the aforesaid strips on the teras 
noted, chargeable to Code 148/1804." 

Your Board 

RECCM4ENDS the foregoing recommendation of the Supervisor of 
Property and Insurance be adopted. 
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RECOMMENDATION 

2. LEASE SURRENDER BY CANADIAN PACIFIC LTD., 


The Supervisor of Property and Insursoice reports as follows :- 

! "The Crown Provincial and the Canadian Pacific Ltd. entered 

into a 21-year lease on November 8th, 1968 for Lot 3, Block 
276, D.L,526. This lot is a triangular parcel of land contain 
ing 0.835 acres, situated to the North of the railway right 
of way North of 6th Avenue between Laurel and Oak Streets. 

In the exchange of leinds between the Crown Provincial aind the 
City, wherein the City acquired approximately 85 acres on 
the South shore of False Creek, the above mentioned lot was 
included in the exchsunge and the City was assigned the lease. 

By letter dated March 30th, 1973, Marathon Realty Co. Ltd. 
has, on behatlf of the Canadian Pacific Ltd., requested that 
the City accept the surrender of the lease, the termination 
date to be April 15th, 1973. 

The terms of the lease required the lessee to pay the sum 
of $1,815.00 per aoinvun in advaoice for the first 5 years, 
subject to review and adjustment for each successive 5 year 
period. The lease would be subject to review in November, 
1973. 

This lease does not give the City aaiy right of cancellation 
and as it is surrounded on three sides by land which is 
controlled by the City and is the subject of study for 
redevelopment, it would appear prudent to aJLlow the Canadian 
Pacific Ltd. to terminate the lease. 

It is therefore, 

RECC»1MENDED that the City accept the surrender of the lease 
with Canadian Pacific Ltd. on Lot 3, Block 276, D.L. 526 
effective April 15th, 1973 and that authority be granted to 
refund the unexpired portion of the aunnual rental." 

Your Board 

i 

I RECCMMENDS the foregoing recommendation of Ihe Supervisor of 

I Property and Insurance be adopted. 

I 
I 

i 3. ACQUISITION FOR BRITANNIA COMlWNITY SERVICES 
CENTRE SITE 

Lot 16, Block 26, D.L. 261|A 

Known as 1 008 McLean Drive 


The Supervisor of Property and Insurance reports as follows 

"1008 McLean Drive, legally described as Lot 16, Block 26, 
D.L. 264A, is required for the Britannia Community Services 
Centre. This project is to be developed as an Urban Renewal 
Scheme under Section 24 of the National Housing Act. 

These premises comprise a one-storey and basement frame 
dwelling with a main floor area of approximately 855 sq.ft. 

This dwelling contains 4 rooms, 5 plumbing 
fixtures, has a patent shingle roof, siding exterior and is 
heated by a gas-fired hot air furnace. This dwelling has 
been partially renovated and is in better thain average 
condition for age and type. Lot size: 33' x 93.5", zoned RM.3. 


continued 
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PROPERTY MATTERS 

RECOMMENDATION 
Clause 3 Continued... 


Following negotiations with the owners' solicitor, they have 
agreed to sell for the sum of $20,000.00 as of April 15th, 
1973, subject to the owners retaining rent-free possession 
to May 31st, 1973. This price represents a fair aund reason- 
able value for this property aind has been approved by 
Central Mortgage & Housing Corporation. It is proposed to 
demolish this dwelling when vacant. 

RECOMMENDED that the Supervisor of Property and Insurance be 
authorized to acquire this property for the sum of $20,000.00 
on the foregoing basis, chargeable to Code #5830/427." 

Your Board 

RECOMMENDS that the foregoing recommendation of the Supervisor 
of Property and Insurance be adopted. 


i 
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BUILDING AND PLANNING MATTERS 

RECOMMENDATIONS 

1. Royal Centre - Revolving Beacon 

The Deputy Director of Planning and Civic Development reports as 
follows : 

"it has been brought to my attention that Council, by letter of 
March 23rd, 1973, has received a request from Mr. W.D.H. Gardiner 
Vice-President and District General Manager, The Royal Bank of 
Canada, for Council's consideration to permit a revolving beacon 
on top of the office tower in the Royal Centre development. 

1 wish to bring to Council's attention that, following an appli- 
cation by Neon Products Ltd. for an electrical permit on 
September 17th, 1972, to erect a revolving beacon on top of the 
Royal Centre at 102 5 West Georgia Street, it was reported through 
the Board of Administration to Council with the Technical Planninc 
Board's recommendation that Council confirm the position of the 
TPB in not permitting the revolving beacon. Council on November 

2 8th, 1972 confirmed the position of the TPB. 

A copy of the report and Council's resolution are attached as 
Appendix A to this report and it is my strong recommendation that 
the beacon be not permitted ." 


2. Development Permit Application No. 61467 
3596 East Hastings Street 

The Deputy Director of Planning and Civic Development reports as 
follows : 

" Mr. John Brown has filed Development Permit Application 
No. 61467 to use a portion of the existing gasoline service 
station site for tent trailer sales and rentals. The site is 
located at the south vrest corner of Hastings and Kootenay 
Streets. 

A letter dated February 8th, 1973, has been submitted 
from the applicant which states in part This is to advise 

that the above application covers the sale and renting of 
collapsable tent trailers only. There will be no more than 
three trailers on display in the designated area . . . .' 

It is noted that the proposed use would be contrary 
to the provisions of Section 11()0) of the Zoning and Development 
By-law which states 'No truck, bus, utility or camper trailer, 
camper or similar vehicle shall be stored or parked at any 
time (exclusive of the necessary waiting period for service) on 
a gasoline service station site located in a (C-1) or (C-2) 
Commercial District except as hereunder provided , . , . , five 
utility trailers, the width and length of which does not exceed 
five feet and ten feet provided they are located in the rear or 
side yards 

The Technical Planning Board and the Vancouver City 
Planning Commission recommend that Development Permit Application 
No. 61467 be refused, as the proposed use would be contrary to 
the provision of Section 11(10) of the Zoning and Development 
By-law, and that the site size is too small to accommodate a 
second principal use. 


RECOMMENDED that Development Permit Application No, 61467 be 
refused in accordance with the recommendation of the Techical 
Planning Board and the Vancouver City Planning Commission," 
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Development Permit Application No. 61644 
1996 West Broadway 


The Deputy Director of Planning and Civic Development reports as 
follows : 

"Mr. J. W. Querin for Standard Oil Co. of B.C. has filed Development Permit 
Application No. 61644 to alter the existing gasoline service station on this 
site to provide new facia on existing canopies. 

The development is located in a C-2 Commercial District at the south east 
corner of West Broadway and Maple Street. 

The Gasoline Service Station Policy, as adopted by City Council in October of 
1968, permits alteration of an existing gasoline service station at this locatioT 

The Technical Planning Board and the Vancouver City Planning Commission recommen< 
that Development Permit Application No. 61644 be approved in accordance with 
the submitted application, such plans and information forming part thereof, 
thereby permitting the alteration of the existing gasoline service station on 
this site to provide new facia on existing canopies, subject to the following 
conditions : 

(a) Prior to the issuance of the Development Permit, revised drawings are 
to be first submitted or the submitted drawings amended to the 
satisfaction of the Deputy Director of Planning and Civic Development 
clearly indicating the removal of the existing lane access, with detai! 
of the extension of the screened wall and landscape area, and with 

all landscaping to the satisfaction of the Deputy Director of Planning 
and Civic Development. 

(b) All landscaping is to be provided within six (6) months from the date 
of issuance of this development permit and thereafter to be permanentl; 
maintained . 

(c) The development is to be carried out and maintained at all times in 
accordance with the regulations of Section 11(10) of the Zoning and 
Development By-law. 

JIECOMMENDED that Development Permit Application No. 61644 be approved in accordai 
with the recommendations of the Technical Planning Board and the Vancouver City 
Planning Commission." 


4. Development Permit Application No. 6164 5 
4102 Fraser Street 


The Deputy Director of Planning and Civic Development reports as 
follows : 


"Mr. J. W. Querin for Standard Oil Co. of B.C. has filed Development Permit 
Application No. 61645 to alter the existing gasoline service station on this 
site to provide new facia and to install a small canopy over an existing pump 
island . 

The development is located in a C-2 Commercial District at the south east corner 
of Fraser Street and East King Edward Avenue. 

The Gasoline Service Station Policy, as adopted by City Council in October of 19( 
permits alteration of the gasoline service station at this location. 

The Technical Planning Board and the Vancouver City Planning Commission recommen< 
that Development Permit Application No. 61645 be approved, in accordance with thi 
submitted application, such plans and information forming part thereof, thereby 
permitting alteration of the existing gasoline service station on this site to 
provide new facia and to install a small canopy over an existing pump island, 
subject to the following conditions: 

(a) Prior to the issuance of the Development Permit, revised drawings 
are to be first submitted or the submitted drawings amended to the 
satisfaction of the Deputy Director of Planning and Civic Development 
clearly indicating: 
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(i) The existing metal storage building on the south west corner 
of this site to be removed. 

(ii) The existing lane access opening being closed by extension of 
a suitable screen wall. 

(iii) All landscaping to the satisfaction of the Deputy Director of 
Planning and Civic Development . 

(b) All screening and landscaping as indicated on the approved drawings 
is to be provided within six (6) months from the date of issuance of 
this permit and thereafter to be permanently maintained. 

(c) The development is to be carried out and maintained at all times in 
accordance with the regulations of Section 11(10) of the Zoning and 
Development By-law. 

RECOMMENDED that Development Permit Application No. 61645 be approved 
in accordance with the recommendations of the Technical Planning Board 
and the Vancouver City Planning Commission." 


5. Development Permit Application No. 61597 
4314 West 10th Avenue 


The Deputy Director of Planning and Civic Development reports as 
follows : 

"Mr. J. Hine, on behalf of Shell Oil of Canada Ltd., has filed Development Permit 
Application No. 61597 to alter the existing gasoline service station on this 
site to use as a self-serve gasoline service station by replacing two existing 
pump islands, constructing a 22' x 44' canopy over these pump islands and 
providing new facia. 

The development is located in a C-2 Commercial District at the south west comer 
of West 10th Avenue and Discovery Street. 

The Gasoline Service Station Policy, as adopted by City Council in October 
of 1968, permits alteration of the existing gasoline service station at this 
location. 

The Technical Planning Board and the Vancouver City Planning Commission recommend 
that Development Permit Application No. 61597 be approved, in accordance with the 
submitted application, such plans and information forming part thereof, thereby 
permitting alteration of the existing gasoline service station on this site to 
use this gasoline service station for self-serve, with replacement of two existing 
pump islands, construction of a 22' x 44' canopy over the pump islands and the 
provision of new facia, subject to the following conditions: 

(a) Prior to the issuance of the Development Permit, revised drawings are 

to be first submitted or the submitted drawings amended to the satisfacti 
of the Deputy Director of Planning and Civic Development clearly 
indicating : 

(i) The existing gravel surfaced area at the rear of this site is 
to be asphalt surfaced. 

(ii) Clarification of site and floor plan detail. 

(b) All goods are to be contained within the building and no display of 
merchandise is to be on the open portions of the site other than as 
provided for under Section ll(10)(c) of the Zoning and Development By-law 

(c) Surfacing, as indicated on the approved drawings, is to be provided with! 
sixty (60) days from the date of any use or occupancy of the self-serve 
gasoline service station and thereafter to be maintained at all times. 

RECOMMENDED that Development Permit Application No. 61597 be approved 
in accordance with the recommendations of the Technical Planning Board 
and the Vancouver City Planning Commission. 


/Sir' 


PART REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL ON 
FINANCE AND ADMINISTRATION 


APRIL 5, 1973 


A meeting of the Standing Committee of Council on Finance and 
Administration was held at approximately 1:30 p.m. in #2 Committee 
Room, third floor. City Hall. 

PRESENT: Alderman Bowers (Chairman) 

Aldermen Gibson, Harcourt and Hardwick 

ALSO PRESENT: Aldermen Marzari and Pendakur 

CLERK: M. Kinsella 


The minutes of the meeting of March 29, 1973 were adopted. 
1 . 1973 Civic Grants - Miscellaneous 

The Committee considered the attached report of the Director of 
Finance submitted this date on 1973 Civic Grants - Miscellaneous. 

Schedule A 

The following recommendations of your Committee are submitted for 
Council approval, subject to any special conditions noted below. 


A/c No. 


615 


Name 

Prov . Govt . 
of B.C. T.B. 


1973 

Cttee . 
Recruest Reed 'n 

93,000 93,000 


194 


Central City Mission 


975 


975 


245 


Salvation Army 
(Capital) 


25,000 


Special 
Conditions Etc . 

Alderman Gibson to 
discuss with Minister 
of Health the possibil 
of the Provincial 
Government assuming 
full responsibility 
in this matter. 

In future should be 
considered by the 
Social Planning De- 
partment on the basis 
of need . 


Consideration be deferred pendin< 
receipt by Council of informatioi 
on the Salvation Army present 
financial position and capital 
improvements in order to justify 
their receiving a $25,000 grant 
this year . 


cont ' d 
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A/c No. 


Name 


1973 

Cttee 
Request Reed 'n 


Special 
Conditions Etc 


530 


B.C. - S .P .C.A. 


6,000 6,000 Subject to no portion 

of this grant being 
used to buy back dogs 
from the City Pound 
for release . 


540 


B.C. & Yukon Chamber 
of Mines 


5,000 no action 


555 


Greater Vancouver 116,087 100,000 

Visitors & Convention Bureau 


580 
585 


School Safety Patrols 2,800 


Vancouver City 
Planning Commission 


2,800 


18,245 18,245 


590 


Vancouver Safety 
Council 


10,000 no action 


676 


Metro Communities 
Council 


1,500 no action 


950 


International Peace 
Arch Association 


100 


100 


953 


Vancouver Sea Festival 20,000 


no action Your Committee feels 
this should be one of 
the functions of the 
Greater Vancouver 
Visitors & Convention 
Bureau . 


955 


998 


Sundry Grants in 
lieu of taxes 


Grant equal to taxes 
hospitals 


65,000 65,000 These grants will be 

dealt with by Council 
on an individual basis 
as they are received. 

15,000 no special These grants will be 
sum to be dealt with by Council 
set aside, on an individual basi 
as they are received. 

The Board of Administration was 
requested to report back to the 
Committee with respect to the 
practices in other Municipali tie 
re grants equal to taxes 
to hospitals. 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON ENVIRONMENT 


April 5, 1973. 


A meeting of the Standing Committee on Environment was held 
in No. 1 Committee Room, City Hall on Thursday, April 5, 1973 
at approximately 3.30 p.m. 


P^RESENT: Alderman Linnell (Chairman) 

Alderman Gibson 
Alderman Pendakur 
Alderman Massey 

ALSO PRESENT: Commissioner M. Brown (Parks Board) 


COMMITTEE CLERK; H. Sugrive. 


RECOMMENDATIONS : 


1. Eraser River Waterfront Parks- East of Angus Drive 

On February 1, 1973 the Standing Committee on Environment 
considered the matter of waterfront use along the North Eraser 
River and it was 

RECOMMENDED that the Deputy Director of Planning in 
consultation with the City Engineer, the Park Board 
and the North Eraser Harbour Commission investigate the 
feasibility of boat launching ramps and waterfront parks 
on street ends or on City property along the waterfront 
between Angus Drive and Boundary Road and report back 
orally to a subsequent meeting of the committee. 

On February 13, 1973 the City Council adopted the above 
recommendation. 

The attached report of the Planning Department dated April 

2, 1973, supported by photographs and plans of the whole water- 
front area was submitted and the report concluded as follows: 

"The Standing Committee on the Environment may wish to 
recommend that one or two of the ten street ends be 
developed as small look-out parks on a trial basis. 
If so, the Director of Planning can be instructed to 
report back with more details as to design and cost. " 

While speaking on the report, Mr. R. Youngberg of the 
Planning Department added the following comments: 

a) Access to Eraser River already exists. A small 
expenditure on fill bulk head, landscaping etc. 
would capitalize on this and provide look-out 
points for the enjoyment of the public. 

b) The City should advertise the fact that access to 
the river exists. 

c) City policy east of Angus Drive re. "Industrial 


Report to Council 
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Waterfront development", look-out mini parks 
should remain but the public should be able to 
see industrial activity on the river, marine 
traffic and etc. 


d) There are a number of street ends which the Planning 
Department is impressed with because of a number of 
factors, i.e. view, access to Marine Drive, spacing 
along the Fraser River and etc. 

It was suggested that four street ends be considered 
for development: Kerr, Elliott, Crompton and 
Shaughnessy . 

e) Elliott Street end has an added attraction - it 
abutts City waterfront land; a lookout park could be 
expanded eastward up to 350 feet, such expansion will 
have the effect of allienating more industrial land in 
the City of Vancouver. 

(It was suggested in Committee that the full 350 feet 
will not be necessary but 50 to 100 feet together 
with street ends could provide excellent look-out parks.) 

f) It was suggested that these mini parks should not be 
too large as the gathering of many people will generate 
a need for parking. 

g) Street ends in most instances cannot be sold because of 
storm sewer outfalls. Since this must be kept in 
City of Vancouver ownership, their improvement for look- 
out points is very practical. 

The Committee discussed the development of access to the waterfront 
and strongly felt that the development of mini parks for senior 
citizens could be taken up on a trial basis, as the first project along 
the waterfront, with the minimum of expenditure. It was further 
considered that development of access to the waterfront for the 
public should be investigated. However, it was intimated that the 
City should not confine its considerations to City street ends only/ 
but investigate alternative sites in the way of providing more 
facilities in accordance with the demands of the residential lots in 
the vicinity. 

As a result of the discussion it was 
RECOMMENDED 

a) That the Director of Planning 's report dated April 2, 
1973 be received, and a copy of the report together 
with the photographs and plans be submitted to the 
Parks Board requesting the Board's advice on a priority 
basis with regard to establishing the proposed water- 
front parks. 

b) That the Director of Planning notify the Council of any 
development permits respecting property within the 
adjacent area of the waterfront. 


Report to Council 
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2. Civic Clean-Up Week 

Pursuant to Council's instruction, the City Engineer under 
date of April 2, 1973 submitted a report to the Committee, a copy 
of which is attached, respecting a proposal for a Civic Clean-Up 
Week. In considering the City Engineer's suggested courses of 
action, the following suggestion was preferred by the Committee: 

"3) In 1961 the City permitted free dumping for private 

passenger cars and trailers of Vancouver residents at 
the Kerr Road Disposal Site during a J.C.C. Clean-Up 
Week. This arrangement could be made for the proposed 
Civic Clean-Up Week at the Delta Disposal Site. 

The cost of providing free dumping for private passenger 
cars of Vancouver residents is estimated at $6,000 
which provides for extra temporary staff and equipment 
at the disposal site, and a $1,000 loss of revenue. 

The cost of this service is not included in the 1973 
Sanitation Branch Budget. If free disposal as described 
above is to be provided, the 1973 Sanitation Branch 
Budget should be increased by $5,000." 

Following due consideration it was 

RECOMMENDED 

a) That a copy of the City Engineer's report be furnished 
to Council. 

b) That proposal 3, as quoted above, be recommended to 
Council for approval after the Chairman and City Engineer 
have revised the costs involved to include an allowance 
for advertising in the amount of $5,000. 


3. Jericho Site Land - 38 acres 

Aid. Gibson advised concerning his negotiations with Honourable 
Ministers Basford, Davies and Richardson. A copy of Aid. Gibson's 
report of March 25 and a letter dated February 18, 1973 addressed 
to the Honourable R.Basford are attached hereto in respect of these 
38 acres of Jericho lands. 

The Committee expressed concern at the proviso in the agreement, 
wherein the cutting of a road through the 38 acres was a condition. 

Mr. Denis Gray Grant, Chairman, Jericho Parks Committee expressed 
his views on the Jericho site agreement. 

After further discussion it was 

RECOMMENDED 

a) That Council continue negotiations with the government 
for the acquisition of the 38 acre Jericho site for park 
purposes . 

b) That Council ask the Mayor to appoint two official 
negotiators in respect of these 38 acres. 

c) That Aid. Gibson's report dated March 25, 1973 be 
received for information. 
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INFORMATION: 


4. Spaying Service for Dogs . 

On March 29, 1973 the following recommendation was made by 
the Committee: 

"That the Chairman of this Committee be empowered to 
try to bring together the B.C. Veterinary Medical 
Association, the SPCA and officials of other 
municipalities to investigate the possibility of 
providing free or lower cost spaying of female dogs." 


RESOLVED 

That the aforementioned proposed meeting be held within 
two weeks. 


5. Bylaw Enforcement 

Mrs. Helen D. Boyce read and filed the attached brief in which 
she expressed concern regarding bylaw enforcement in the City of 
Vancouver. She suggested a complete review of bylaws to eliminate 
those which, are not effective or are unenforceable and the 
development of an effective bylaw enforcement system. 

The Chairman referred to the Motor Vehicles Act and the Noise 
Bylaw. She stated that action was being taken to amend the 

provisions of tne Motor Vehicles Act in respect o£ untesceu motor 
vehicles, i.e. towing of such vehicles away. In respect of Noise 
Bylaw, the Chairman advised that no changes in present regulations 
have, as yet, been effected. 

The Director of Permits & Licenses explained the enforcement 
procedure taken by his department through the City Prosecutor's 
Office. 

The brief submitted by Mrs. Boyce was received. 


The meeting adjourned at 5.00 p.m. 


STANDING COMMITTEE OF CIVIC DEVELOPMENT 


April 5. 1973 


A meeting of the Standing Committe of Civic 
Develooment . was held in Committee Room #2, at 3:30 p.m. 
on the 5th day of April, 1973. 

PRESENT ; Alderman Hardwick (Chairman) 

Alderman Bowers, Massey and Pendakur 

CLERK : Murray James 


1 . Historical Area Advisory Report 

At a previous meeting of the Committee, the 
Committer after hearing the concern expressed through 
the Assistant Director - Civic Development, agreed to 
meet with the Historic Area Advisory Board and arrangements 
were made for the meeting this date. 

Under date of March 29, 1973, the Chairman of the 
Historic Area Advisory Board submitted a memorandum to 
the members of the Committee giving certain backgroimd, 
commenting on the present situation and noting certain 
options which were open to the City in terms of making 
adjustments to the legislation relating to the Historic 
Area Advisory Report. Particular note in this memorandiam 
was made of the following resolution of the Historic 
Area Advisory Board passed at its meeting March 5, 1973. 

"THAT the Chairman be asked to petition Cornell 
for an appearance by the Historic Area Advisory 
Board at the earliest possible regular Council 
• meeting in order (l) to express its frustrations 

and the reasons for its inability to perform as 
requested, and (2) to outline it specific 
recommendations as to how it might be made more 
effective." 

Mr. M. G. Thompson, representing the Board, read 
and submitted a statement, dated March 29th, ending 
with a request that the Committee ask Council. 

"Requests that the Committee ask Coxmcil to 
instruct the appropriate Civic staff to bring 
before it draft by-laws on the H.A.A.B's 
status and duties, and on Historic Area zoning 
and sign control for Gastown and for Chinatown 
for Council's consideration and action." 

Professor H. Kalman, a member of the Historic Area 
Advisory Board, submitted a personal brief, dated March 29, 
1973, which carried recommendations on the status, 
responsibility. Chairman, Secretariate and minutes and 
certain general recommendations concerning Gastown and 
Chinatown. 

Also present at the meeting, representing the 
Province of British Columbia was Mr. Willard Ireland, 
Provincial Archivist and member of the Provincial Government 
Advisory Board, established under the Archeological and 
Historic Sites Protection Act. Mr. Ireland pointed out the_ 
concern of the Provincial Government in. this area of Historic 
Preservation and referred to the I960 - 72 Acts of the 
Provincial Legislature. Mr. Ireland pointed out that imder 
the present Act (Sections 10 and 12), the Province could 
enter into an Agreement with the City and make regulations 
covering the City of Vancouver, but the City should devise 
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a by-law to set up its own Board and its own rules and 
1^. Ireland noted that the Provincial Government would 
have to deal with Vancouver City Council and not the Board. 

The Committee members discussed the matters before 
it generally, and explored the areas of Board Membership, 
Board Authority, Areas of Authority, etc., in view of the 
information submitted. 

Special note was made of the L.I. P. Grant Project 
being conducted mder the auspices of the Director of 
Planning and Civic Development. 

Notice was also made of the various apparent 
conflicts between present City by-laws to building and 
their enforcement and the preservation of buildings 
considered to be of historic value. 

After fxirther discussions, the Committee, 

RESOLVED that Alderman Massey be appointed as a sub- 
committee to meet with the Historic Area 
Advisory Board, the Director of Planning, 
Members of the general public and others 
and discuss with them the information 
presented here today to report back to the 
Committee in one months' time. 


The meeting adjourned at approximately 5j10 p.m. 


ILL 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY DEVELOPMENT 


A meeting of the Standing Committee of Council on Community 
Development was held in No. 1 Committee Room, City Hall on 
Thursday, April 5, 1973 at 7.30 p.m. 


PRESENT : Alderman Volrich (Chairman) 

Alderman Harcourt 
Alderman Linnell 
Alderman Marzari 
School Trustee, Peter Westlake 

ALSO 

PRESENT: Alderman Pendakur 


COMMITTEE 

CLERK : R. Thompson 


INFORMATION: 


The Comittee was called for the purpose of hearing the views of 
persons, groups and organizations on governmental and electoral 
reform in the City of Vancouver. This meeting was preceded by 
advertisements in the daily press on March 10, 12, 17 and 19, 
1973 which advertisements indicated the desire of the committee 
to receive views and opinions, and presented a list of 11 questions 
of concern to the Committee. 

Four briefs were submitted to this meeting of the Committee. The 
points raised by the authors of the briefs are noted for information 


1. Committee of Progressive Electors 
Mr. Bruce York. 


(i) That there be 21 wards with one alderman from each 
ward; elections to be held bi-annually for a two- 
year term and that they are opposed to any two-tier 
system. 

(ii) Should candidates for civic office have to post a 
deposit or comply with any other special requirements? 

In our view the only requirements for candidates to 
any civic office should be: 

(a) the candidate has reached the age of 19 years, is 
a Canadian citizen and has resided in the city for 
12 consecutive months prior to the date of the 
election . 

(b) candidates for City Council, the School Board or 
Parks Board must secure the signatures of at least 
25 electors. 

(c) candidates for mayor must secure the signatures of 
at least 100 electors. 
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(iii) Should some or all Council members be full time 
Aldermen and paid as such? 


In our view the main consideration is that all 
Aldermen be required to be present in their ward 
offices for a certain number of hours each week so 
that citizens may see them about their problems, 
and that such offices have secretarial assistance. 


If however, any Alderman can show that he or she 
has no other occupation or income and spends his 
full time in the ward, then that Alderman should 
be paid on a full time basis with a salary of $10,000 
a year. 

(iv) Should ward representatives be required to live in 
the area they represent ? 

In our view, no. This would unnecessarily restrict 
those who could run for office. No such requirement 
exists in provincial or federal elections. 

Voters will be able to take into account the place of 
residence of all candidates when they cast their 
ballots . 


( v) Is the present election date, the second Wednesday in 
December, suitable? 

In our view it is NOT. The second Wednesday is too 
close to Christmas. Moreover, there is a greater 
possibility of bad weather this late in the year. 
Finally, Wednesday is a working day and minimizes 
the possibility of a large turnout. 

We strongly recommend that the voting date be changed 
to the second Saturday in November. 

( vi) Should the term of office be changed? 

In our view, no. The term should be the same two years 
for all offices. 


(vii) Should a ward system also apply to School Board and 
Parks Board elections? 

In our view, yes. The principle of area representation 
is just as strong for these two concerns as it is for 
Council business as a whole. 


(viii) Should party or group affiliation appear on the ballot ? 

In our view, yes. This will, in the case of civic 
political parties at least, give the voter additional 
information as to the policies that the candidate 
stands for. Hence voters will be able to express 
support for policies rather than personalities as such. 

(ix) Should voting machines be used in civic elections? 

In our view we favour voting machines in principle as a 
means of getting the election results quickly and 
accurately . 
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(x) What should the qualifications of voters be? 

In our view all voters should be at least 19 years 
of age, Canadian citizens, and resident in the city 
12 months prior to the election. 

Enumeration should take place in one period of time - 
say in the month of September, and the results 
posted in public places at least a month before the 
election . 

No one should get on the voters list automatically. 
Everyone should be required to meet exactly the same 
qualifications as listed above. At the present time 
we have many absentee property owners who are put 
on the voters list and they are not Canadian Citizens, 
while many Canadian citizens are left off because 
they happen to be tenants. 


2. Communist Party of Canada 

The brief by the Communist Party dated April 2, 1973, contained the 
following points: 

i 

1 (i) The two-tier system is opposed and it is proposed 

that there be a full ward system with approximately 
twenty-two wards and one alderman elected from each 
ward with a population of approximately 10,000 
projected for each ward. It is assumed the candidate 
would live in the ward for which he is elected. 

(ii) That the term of office remain at two years with all 
members elected bi-annually. 

(iii) That the election date be at the beginning of the 
month of November. 

(iv) That a deposit be not required as a prerequisite 
to nomination but that the number of nominators be 
increased to the number required in provincial 
elections . 

3. Vancouver Area Council of the New Democratic Party 

A brief on Civic Electoral Reform was submitted by the New Democratic 
Party and it contained the following points: 

(i) That community organizations be involved as much as 
possible in the process of governmental study. 

(ii) That the Community Development Committee be provided 
with sufficient staff and resources to assist groups 
in the preparation of briefs. 

(iii) That an enumeration of voters be carried out prior 
to any referendum. 

(iv) We are opposed to a combination of "at large" and 
"ward" system. 

(v) That about forty community councils of 20 elected 
members be established embracing areas containing 
approximately 10,000 residents, to each of which 
one elected alderman would be responsible. 


(vi) There should be one alderman elected from each of 
40 wards. 
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(vii) That proposed development permit applications be 
channelled through the local community councils. 

(viii) Such community councils would have jurisdiction 
over closing of residential streets, change of use 

of existing buildings, and designation of local parks. 

(ix) Council indemnity should be raised. 

(x) That the Mayor be elected by the Council from its 
own ranks. 

(xi) That the Ward system be extended to School and Parks 
Board . 

(xii) That the two-year term be retained. 

(xiii) That the elections be held earlier in the Fall. 

(xiv) That party affiliation appear on the ballot. 

(xv) Money deposits be not a condition of qualification 
for office. 

(xvi) That a candidate be not required to live in the ward 
in which he runs. 

(xvii) That a petition by 2 percent of registered voters make 
it mandatory to present a bylaw to the voters. 

(xviii) Copies of minutes and reports to Council be made 
available on request. 

(xix) That landlords be required to advise the City of the 
names of their tenants for voters list purposes. 

4. Jacques Khouri 

Mr. Jacques Khouri submitted a brief dated April 5, 1973 in which 
he endorsed the COPE proposal of a full ward system of 21 wards. 

5. Communications 


(i) The Committee received a communication from Mr. and 
Mrs. L. Van Laare proposing: 

(a) party identification on the ballot, 

(b) an earlier date for elections , 

and ; 

(ii) from Mrs. A. Skenfield proposing: 

(a) partial ward system with large wards for 
the Council and Park Board , 

(b) an earlier election date , 

(c) a candidate having to post a deposit, or 
comply with some other requirement. 
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The Chairman thanked all those present who appeared, including 
the speakers and advised that a further meeting will be held on 
April 12, 1973 for the purpose of receiving further submissions. 

The meeting adjourned at approximately 9.30 p.m. 


/7/. 


REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON FINANCE & ADMINISTRATION 

April 12, 1973 

A meeting of the Standing Committee of Council on Finance & 
Administration was held in the No. 1 Committee Room, at approxi- 
mately 9:30 a.m. on Thursday, April 12, 1973. 

PRESENT: Alderman Bowers (Chairman) 

Mayor Phillips 

Aldermen Gibson, Harcourt (arrived 10:40 a.m.) 
and Volrich 

ALSO PRESENT : Alderman Linnell (arrived 11:00 a.m.) 
CLERK : D. H. Little 

(Alderman Linnell and Alderman Harcourt arrived at the meeting 
during the hearing of the Park Board representatives. The Mayor 
left the meeting at the conclusion of the hearing of the Park Board 
representatives . ) 

1973 BUDGET APPEALS: DEPARTMENTS & BOARDS 

Your Committee heard representations as follows from repre- 
sentatives of the various Departments and Boards appealing from 
recommendations of the Budget Review Committee in respect of 
these respective budgets: 

Department or Board Appeal for Budget Increase 

Health Department $ 1,420.00 

Social Planning Department $ 11,475.00 

Planning & Civic Development $ 23,000.00 

Auditorium Board $ 1,800.00 

Library Board $ 16,800.00 

Park Board $790,256.00 

Police Department $300,891.00 

(Details in respect of the above are furnished to Council with 
these Minutes) 

After giving due consideration to all of these requests, your 
Standing Committee recommends in each case as noted hereunder: 

Health Department 

RECOMMENDED that the following be approved for inclusion in the 
Health Department's 197 3 Budget: 

One only 35MM Slide Film Project $ 210.00 

Carpet-Mobile Dental Clinic 420.00 

Total $ 630.00 

Social Planning Department 

RECOMMENDED that the following be approved for inclusion in the 
Social Planning Department's 1973 Budget: 

Carpeting - Outer Office $ 900.00 

Fraserview Community Service Centre Changes: 

Change glass from clear to opaque $200.00 
Lettering for public information 225.00 
Sign for street identification 150. 00 575.00 

Total $1,475.00 

(The $575,00 items subject to prior approva 
of the Ass't, Director of Construction a 
Maintenance) 

cont 'd , . . . 
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1973 Budget Appeals: Departments 
and Boards (cont'd) 


Planning & Civic Development Department 

RECOMMENDED that the following be approved for inclusion in the 
Planning and Civic Development Department's 1973 Budget: 

Consultant re Downtown Property Values 

(including report printing) $8,000.00 

(Subject to Council receiving a 
separate report for specific 
approval before any action is 
taken under this appropriation) 

Auditorium Board 

RECOMMENDED that the following be approved for inclusion in the 
Auditorium Board's 1973 Budget: 

Additional Scoops for Lighting Cyclorama $900.00 

Library Board 

RECOMMENDED that the increase of $16,800.00 requested by the Library 
Board over the Budget Review Committee's recommendation in respect 
of the book stock appropriation, be not approved. 

Park Board 

RECOMMENDED that the following be approved for inclusion in the 
Park Board's 1973 Budget: 

Major Repairs and Renovations, etc. $21,000.00 
Supplemental Budget Items - 

Beaches and Outdoor Pools: 

(i) Additional lifeguard at Spanish 

Banks $ 3,460 

(ii) Operating requirements for New 

Brighton Pool 14,015 
(iii) Clerk for general office 7,100 

24,575. 00 

Supervised Recreation: 

(i) Douglas Park Community Hall 13,328.00 
(ii) Riley Park Community Hall 35,255.00 
(iii) New Centre in Champlain Heights 

School 15,000.00 
(iv) Recreation program for Kensington 

Area 40,000.00 

(iv is subject to detailed report 
being submitted by the Park Board 
to Council) 

Indoor Pool and Rink Operating Losses - 

New Crystal Aquatic Centre 30,537.00 

Maintenance of Jericho National Defence 

Property 16,000.00 

Salary Adjustment (Re-assignment of Community 

Centre Director without loss of pay) 690. 00 

Total $196,385.00 


FURTHER RECOMMENDED the Park Board be advised that if it wishes to 
re-allocate the foregoing sums within its total budget, the Council 
will give consideration to such an application. 


cent ' d. . . . 
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1973 Budget Appeals: Departments 
and Boards (cont'd) 


Police Department 

RECOMMENDED that an increase of approximately $150,000.00 over the 
total Police appropriation recommended by the Budget Review 
Committee be approved to allow for the following additions in 
staff : 

16 Uniformed Officers 
4 Civilian Personnel 
20 

Consideration was given to the following: 
Photographic Equipment (Police) 

RECOMMENDED that the estimated costs for photographic equipment 
amounting to $10,861.00, to be off-set by a reduction in the 
salaries account, be approved. 

CP. I.e. Advisory Committee Meeting (Police) 

RECOMMENDED that the amount of $950.00 for attendance by an observer 
at these Advisory Meetings be approved, subject to this sum being 
found within the $150,000.00 additional appropriation being 
recommended by this Committee. 

(A representative of the Downtown East Side Committee was 
heard in support of the Police Estimates) 


1973 MILL RATE 

RECOMMENDED that the 1973 Mill Rate for General Purposes be set 
at 15.6 mills. 


The meeting adjourned at approximately 1:00 p.m. 


* * * * * 
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PART REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON SOCIAL SERVICES 


April 12, 1973 


A meeting of the Standing Coiranittee of Council on Social Services 
was held in the #1 Committee Room, third floor. City Hall, on Thursday, 
April 12, 1973, at approximately 1:30 p.m. 

PRESENT: Alderman Rankin (Chairman) 

Alderman Hardwick 
Alderman Linnell 
Alderman Marzari 

ALSO PRESENT : Mr. J. Denofreo, Representative of the 

Provincial Department of Rehabilitation 
and Social Improvement 

CLERK: M. Kin sella 


The following recommendation of the Committee is submitted to 
Council . 

RECOMMENDATION 

1. Proposed Demolition of Homes and Eviction 
of Tenants - 1900 Block Beach Avenue 

A delegation of tenants of the 1900 Block Beach Avenue submitted 
the attached brief to the Committee. Mr. D. Adams, on behalf of the 
delegation, spoke to the Committee. Mr. Adams stated most of the tenants 
were given a verbal promise by the developers of 3-6 months notice to 
vacate; this has not been honoured. In addition, the delegation was 
concerned about the aesthetics of constructing a 20-storey high-rise 
adjacent to the beach. 

The delegation asked your Coiranittee ' s consideration of appointing 
a representative to negotiate the following points on their behalf: 

(1) at least three months notice promised to us by the 
agents of the property owner; 

(2) continued maintenance of the premises during this 
period ; 

(3) compensation for the differential between the cost 
of our new accoranodation and our present rent for 
one year ; 

(4) compensation for moving expenses; 

(5) concrete assurance from the developers that the 
houses will not be torn down until construction 
is ready to begin. 


cont ' d 
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RECOMMENDED 

THAT Council appoint a representative to negotiate on behalf of the 
tenants of the 1900 Block Beach Avenue with the owner or developers 
of the properties or their representatives on the general terms of 
points 1-5 detailed above. 

FURTHER RECOMMENDED 

THAT Alderman Rankin be delegated as Council's representative in this 
matter . 


OlSnUftllTEO UOMQAY 


JOINT REPORT TO COUNCIL 


STANDING COMMITTEES OF GOIMC-IL 
ON CIVIC AND COMMUNITY DEVELCPMEWT 


5th April, 1973. 

A meeting of the Standing Committe^ 'of. Council on Civic 
and Commimity Development „wa9 h^ld in the #1 Committee Room, 
City Hall on Thiirsday, the 5th day of April, 1973 at 1:30 p.m. 

PRESENT : Alderman Hardwick (Chairman) 

Alderman Volrich, Pendakxar, Harcoiirt, 
Massey, Marzari 

ABSENT : Aldermen Bowers and Rankin 

CLERK: M. James 


PART 1 


1 . West End Local Area" Planning Programme 

The Departments of Planning and Civic Development, Social 
Planning, and Engineering, being the three departments represented 
on the West End Local Area Planning Team, had submitted previously 
a report on the Planning Programme proposed to be used by the 
Team. 

The report detailed 'thfe background and objectives, the 
outline of the Plan and the methodology which would be used 
by the Team in development programs which would implement the 
West End guide lines previously adopted by Council. 

Attached to the report were appendices showing how the 
Planning Programme outlined would be initiated in a chronological 
and programme manner. Also attached was details on the citizens 
involvement model and other items of detail. 

The meeting was advised that the site was at 1725 Davie Street 
and was occupied and staffed and that the initial citizens' 
reaction hpd been favourable. 

The Committee expressed concern about the continuation of 
the interim rezoning authorized by Council after public hearing 
in January of this year and the staff suggested that the draft 
rezoning, which would follow the West End Plan expected in August, 
would be available in December of this year. The Committee 
members expressed serious concern and requested the staff to 
have proposed zoning available by Aiigust and if this was not 
practical for the whole West End Area, at least some of the local 
areas . 

The Committee members discussed with the staff the citizens 
involvement model and made observations in connection with this 
model. The Committee also discussed with the staff the imple- 
mentations of the action programme. 

The Committee also mentioned the outstanding report requested 
on the economic impact, particularly on rentals, of the rezonings. 

Also before the Committee in compliance with previous 
instructions, was a report of the Board of Administration on the 
printing, publicity and information dissemination project section 
of the West End Local Planning Area Programme. This report 


gave in detail the proposed allocation of the $16,525.00 requested 
for the function. 

The Committee reviewed these allocations and noted the 
possibility of involving other groups to assist in this function. 

In summary, the Committees, 

RECOMMEND 

(I) The approval of the preparation of a West Ehd 
Plan, as outlined in the report of the Departments 
of Planning and Civic Development, Social 
Planning and Ehgineering. 

(II) The Director of Social Planning and the Director 
of Planning and Civic Development be authorized 
to negotiate fxirther with Cental Mortgage and 
Housing Corporation regarding acquisition of 
federal funds applicable to the West End Planning 
Programme, and that the West End Planning Team be 
requested to ask Cental Mortgage and Housing 
Corporation to initiate a study on the impact of 
condominiums on West End economics. 


(III) That the West End Planning Team, after 
consultation with Corporation Counsel, to pursue 
changes to administrative and technical 
procedures necessary to facilitate the West Ehd 
Planning Programme for report back to the Committee. 

(IV) That the funds of $16,525.00 be authorized in 
accordance with recommendations itemized in the 
Board of Administration report of March 13th, 1973, 
for Printing, Publicity, and Information Dissemina- 
tion and be incorporated into the approved budget 
for the West End Planning Programme. 

(V) That Alderman Harcourt, and Alderman Hardwick, be 
appointed as Council liaison members to work with 
the West End Planning Team and the citizens. 


The meeting adjourned at approximately 2:05 p.m. 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON COmUNITY DEVELOPMENT 


A meeting of the Standing Committee of Coiincil on Commiinity 
Development was held at Killarney High School on Thursday, 
April 12, 1973 at 7:30 p.m. 

PRESENT: Alderman Volrich (Chairman) 

Alderman Harcoiart 
Alderman Hardwick 
Alderman Linnell 
Alderman Marzari 
Alderman Rankin 

School Trustee, Mrs. Betty-Anne Fenwick 
Park Commissioner A. Cowie 


COMMITTEE 

CLERK: R. Thompson 


INFORMATION : 

This is the second of a series of meetings called for the purpose 
of meeting interested parties at the City Hall and in local areas. 
Briefs were submitted by the Fraserview Homeowners and Tenants 
Association and by the Fr as erview-Ki Harney Area Council Killarney 
Champlain Heights Steering Committee; in addition to which views 
were given orally by several members of the audience. 

1. Fraserview Homeowners and Tenants Association: 
Mr. Sam Vint. 


The brief presented by this organization made the following points 
in connection with electoral reform: 

(i) That the two-tier system is not acceptable. 

(ii) That there should be a full ward system of about 20 
aldermen with a mayor elected at large, all 
serving a two-year term. 

(iii) Party identification should appear on the ballot. 

(iv) An aldermanic nomination should require ten nominators. 

(v) Election day should be in mid-October. 


2. Fr as erview-Ki Harney Area Council 

Killarney Champlain Heights Steering Committee: 
Mr. Sol Jackson. 


The brief prepared by the Area Council and presented by Mr. Jackson 
made the following points: 

(i) "Local Areas" are a logical basis for setting ward 

boundaries, (as proposed by United Commxinity Services). 

(ii) That there should be about 22 wards with one alderman 
from each ward and a mayor elected at large. 

(iii) That a partial ward system is not favoured. 

(iv) That a ward should represent about 19,000 people. 

(v) The setting of and changes to ward boundaries should 
be preceded by public hearings. 
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(vi) A ward office with a paid secretary should be 
established in each ward. 

(vii) A candidate who wishes to work full time should 
so specify before the election and if elected 
be given an adequate salary. 

(viii) The term of office be two years. 

(ix) Elections should be held not later than the last 
Saturday in November. 

(x) The ballot should bear the candidate's affiliation 
and a statement of his views. 

(xi) An aldermanic nomination should require as many 

nominators as there are thousands of voters in the 
ward. 

(xii) A candidate should reside in the ward which he hopes 
to represent. 

In addition the spokesman said that he believes voting should be 
restricted to residents of the City, and that Regional District 
Directors should be elected by popular vote. 


3. Sundry Speakers 

Four persons spoke to the committee at the invitation of the chairman 
and expressed a variety of things which are noted: 

Mr. Oscar Howardson 
572S McKinnon Street 

(i) Mr. Howardson suggested that aldermen should take 
more responsibility. 

(ii) He is opposed to the ward system. 

(iii) That the Council should comprise 10 or 12 aldermen 
and the chairman of the School and Parks Board. 

(iv) Coimcil members should deal with building permits. 

(v) Half the Council should be elected each two years. 

(vi) There should be a small executive committee. 


Mr. Lionel Thompson 
7061 Nanaimo Street 

(i) Mr. Thompson indicated he favours the ward system. 

(ii) That appeals against assessment should be handled 
by elected representatives. 


Mr. A. Watson 

7^21 Victoria Drive 

(i) Mr. Watson believes that the Council and School 
Board should be elected on the ward system. 


(ii) The Park Board should apply for green belt money 
to acquire the Kerr Road dump for a golf coiirse. 


Report to Council 

Standing Committee of Comcil on Commionity Development. 


(iii) A candidate need not live in the ward which he 
hopes to represent. 


Mrs. Constance Hansen 

(i) Mrs. Hanson suggested that elections should be 
at large. 

(ii) There should be more aldermen. 

(iii) The term of office should remain at two years. 

(iv) That there should be 10-20 nominators. 

(v) That the election should be held in October. 

(vi) That the company vote shoijild not be allowed. 

(vii) That there should be some means found by which 

there will be a diversity in occupations amongst 
members of Council. 


The meeting adjourned at approximately 9*05 p.m. 


CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 
MAY 1, 1973 

A Regular meeting of the Council of the City of Vancouver 
was held on Tuesday, May 1, 1973, in the Council Chamber, at 
approximately 2:00 p.m. 

PRESENT ; Mayor Phillips 

Aldermen Bowers, Gibson, Harcourt, Hardwick, 
Linnell, Marzari, Massey, Pendakur, 
Rankin and Volrich 

CLERK TO THE COUNCIL ; R. Thompson 

PRAYER The proceedings in the Council Chamber were opened with 
prayer . 

'IN CAMERA ' MEETING 

The Council agreed to an 'In Camera' meeting later this day 
on the items proposed, with the exception of one which the Council 
will determine later during the 'In Camera' consideration. 

ADOPTION OF MINUTES 

MOVED by Aid. Linnell, 
SECONDED by Aid. Gibson, 

THAT the Minutes of the Regular Council meeting (with the 
exception of the 'In Camera' portion), dated April 17, 1973, be 
adopted . 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Gibson, 

THAT the Minutes of the Special Council meeting (Public Hearing) 
dated April 18, 1973, be adopted. 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Linnell, 
SECONDED by Aid. Hardwick, 

THAT the Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 

UNFINISHED BUSINESS 

1. Cancellation of License; 

Mr. Gee Wing - 210 Carrall Street 

The Council noted a letter from the Chief License Inspector 
under date of March 20, 1973, recommending that the 1973 Multiple 
Dwelling License No. 28048, held by Mr. Gee Wing for premises at 
210 Carrall Street, be cancelled as a result of recorded convictions 
relating to filthy condition of the premises. 

Mr. p. Hood, Barrister, appeared on behalf of the appellant in 
opposition to the proposed cancellation and advised of his under- 
standing in respect to improvements which have been made such as 
replacing of floor covering, wallpaper and a general improvement. 
He advised an extermination program had been carried out and 
periodic inspections will be carried out by such exterminators. 
The Chief License Inspector and the Director of Environmental 
Health advised in respect of the manner in which the premises are 
operated . 

cont 'd , . . . 
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UNFINISHED BUSINESS (cont'd ) 

Cancellation of License: 
Mr. Gee Wing (cont'd) 

MOVED by Aid. Harcourt, 

THAT 1973 Multiple Dwelling License No. 28048 issued to 
Mr. Gee Wing for premises at 210 Carrall Street, be cancelled 
effective May 31, 1973. 

- CARRIED UNANIMOUSLY 

DELEGATION MATTERS 

It was agreed to defer the following matters pending the 
hearing of delegations later this day: 

(a) Harness Racing - P.N.E. 

(b) Refusal of License: 

Mr. G. Cuomo, 512 East Cordova Street 

2 . Architectural Design Panel 

Pursuant to Council's instructions on April 17, 1973, further 
consideration was given to the following report dated April 16th 
from Alderman Massey in regard to the Architectural Design Panel: 


On January 3, 1973, I was asked by the Mayor to report on the 
Design Panel and carry out an examination of the powers of the 
Design Panel in order to strengthen the role of this important 
advisory body. 

Since that time I have met with various City officials, the 
present Design Panel, members of the previous Design Panel's 
A. I. B.C. Design Panel Committee, concerned architects, the 
City Planning Commission and others. 

I have concluded that there are certain problem areas with regard 
to the A.D.P. which can be summarized briefly as follows: The 
order does not represent an order of importance. 

1 . Communication between A.D.P. and Council 

There is no direct communication between A.D.P. and Council. 
Technical Planning Board acts as a filter between A.D.P. and 
Council, so Council only on occasion gets full A.D.P. report. 


2. Early review 

A.D.P. rarely sees projects at an early stage where their 
recommendations can be effective, but rather report on projects 
which have proceeded so far that major changes are no longer 
feasible. 


3 . Conf identiality 

Civic officials and sometimes Members of Council review and 
comment on projects in their early formative stages, however, 
in confidence. The A.D.P. is not party to this early review 
and consequently tends to get presented with a "fait accompli" 
in the form of a final design and after the expenditure by the 
developer of large sums in the form of professional fees and 
time . 


cont 'd 
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UNFINISHED BUSINESS (cont'd) 
Architectural Design Panel (cont'd) 


4 . Terms of Reference 

Definition of terms of reference in Zoning and Development By- 
law viz, "to advise on architectural design" and "development 
affecting public amenity". This is hard to interpret. What 
defines "architectural design"? In any case, the terms of 
reference need to be broadened if A,D,P, is to be more effective. 


5. Selection of Projects 

The selection of projects, etc, to appear before the Design 
Panel: who decides which development proposals are sufficiently 
bad or controversial to demand A,D,P, consideration? Should 
the A,D.P, be free to consider any project or proposed policy 
they see fit they would initially find their self-imposed work 
load overwhelming, but they would soon learn to be discriminating 
in their selection and select those projects and policies which 
are critical within their terms of reference. 


6. Enlargement of Membership 

If A,D,P, terms of reference are broadened, the A,D,P, membership 
will need to be enlarged. In any case, some enlargement is 
necessary. If, say, "environmental quality" ( Soc io-Economic 

impact, traffic, transit etc) is a valid basis of A,D.P, 
concern, present membership of A,D.P, does not include sufficient 
experience and expertise. The present membership is six, 

(See Appendix "A") 


7. C.P.C, and A,D,P , 

There is a definite and unavoidable overlap in the activities 
of the C,P,C, and A.D,P, Should the terms of reference of the 
A.D.P, enlarge, this overlap will increase, A working relation- 
ship between these two bodies must be established. 


8, The A,D.P, on occasion find themselves reviewing projects the 
sites of which they have not had the opportunity to familiarize 
themselves , 


On February 16, 1973, the Director of Planning and Civic Develop- 
ment reported to Council with regard to the "Zoning By-law and 
Development Permit Procedures" and proposed that the whole 
development and zoning process be examined. The A.D,P, is a 
part of the present By-law and would therefore be considered 
along with the rest of the By-law during the review, 

I would suggest that as this review of the Zoning By-law is 
complex and will take at least 12 months and as there is some 
urgency in restructuring the A,D,P, that Council adopt the 
following recommendations as soon as possible: 


cont 'd , 
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UNFINISHED BUSINESS (cont'd ) 
Architectural Design Panel (cont'd) 

RECOMMENDATIONS 

1. For the purposes of the A.D.P. "Architectural Design" 
be defined as follows: 

Conscious design by professionals of the physical 
components of the city and/or the spaces and buildings 
which comprise its physical systems. This includes all 
the physical systems from transportation, enclosure, 
open space, related artifacts and their relationships 
in use, mass, appearance, with some total master plan, 
framework, policy or attitude. Environmental design 
criteria encompass by definition not only appearance, 
mass, form and strength of design of any single system, 
but most importantly the use, accessibility and relation 
among interdependent systems. 

2. The A.D.P. be advisory to Council but that its reports go 
to the Technical Planning Board and be included in toto in 
such T.P.B. reports as go to Council. In those instances 
where the T.P.B. choose to over-ride the recommendations of 
the A.D.P. the T.P.B. decision be brought to Council's 
attention prior to implementation. 

3. The A.D.P. have the right to report to Council whenever it 

so wishes. 

4. The A.D.P. elect its own Chairman rather than a member of 

the Planning Department acting as Chairman. The Chairman 
should be other than a member of City staff. 

5. The A.D.P. membership be enlarged to include: 

One landscape architect, or alternate appointed by Council. 

Chairman of the C.P.C., or as an alternate a member of the 
C.P.C. appointed by the Chainnan. 

One urban Sociologist (if appropriate individual is 
available) appointed by Council. 

6. The A.D.P. assist the Planning Department and Council in 
the formulation of Design policy and criteria. 

7. The A.D.P, 's powers of review be extended to include all 
civic works, such as bridges, roadworks, parks, beaut if ica- 
tion projects, transit systems, civic buildings, and 
competitions prior to establishing concepts and awarding 
contracts and to give impartial professional advice directly 
at the appropriate level and at the appropriate time on any 
proposal or policy affecting the community's physical 
environment . 

8. The A.D.P. itself should decide what projects it reviews. 

9. The A.D.P. review projects in their early conceptual stages 
or such time as they are first brought to the attention of 
the Planning Department and/or the Department of Permits 
and Licenses. In cases where the proponents of projects 
request confidentiality and do not wish to have the Panel 
review his project at an early stage, he should be informed 
that he is taking a risk in having his project substantially 
changed after a considerable expenditure of time and money 
on the recommendation to the T.P.B. and Council of the 
A.D.P. 

cent 'd , , , , 


Regular Council, May 1, 1973 5 

UNFINISHED BUSINESS (cont'd ) 
Architectural Design Panel (cont'd) 


10. The Chairman (or Deputy Chairman) of the A.D.P. may attend 
T.P.B. meetings when A.D.P. reports are being considered. 

11. The Chairman or, if he is unable to attend, another member 
of the A.D.P. be appointed a member of the C.P.C. 

12. The A.D.P. meet on a day early in the week in order that 
their report can be ready for the T.P.B. meeting on the 
following Friday. 

13. An agenda be prepared and circulated a minimum of one week 
prior to the meeting. It is recognized that on occasion 
this may not be possible but every effort should be made 
by the Planning Department to notify members prior to 
meeting, of the agenda. 

14. The A.D.P. should report on revisions to projects on which 
they have previously commented and Council and T.P.B. 
should not act until this report is forthcoming. In addition 
the A.D.P. should report on substantial changes (Those that 
concern appearance and amenity) made subsequent to granting 
of Development Permits and Building Permits. 

15. It is recognized that it is necessary for the A.D.P. meetings 
to be held "in Camera" but that reports coming out of its 
deliberations be made public. 

16. The Planning Department provide a secretary (a Planner/Urban 
Designer) to the A.D.P. whose duties would consist of 
preparing agenda in consultation with A.D.P., keeping minutes 
and advising A.D.P. of matters on which they might want to 
deliberate ." 

Acknowledgments ; 

A. I. B.C. Design Panel Committee 
City Planning Commission 

City Staff: Lorne Ryan - Harry Pickstone - Don Hickley 
Brahm Wiesman 
Bruno Freschi 

Present and previous members of A.D.P. 

(Appendix "A" referred to is on 
file in the City Clerk's Office) 

Alderman Massey requested the following be added as recommend- 
ation No. 17: 

"17. The Director of Planning and Civic Development and 
the Building Inspector be ex-officio non-voting 
members of the Architectural Design Panel" 

Alderman Massey requested also that the following change be 
incorporated into Recommendation 5 in respect of representative 
on the A.D.P. from the Vancouver City Planning Commission: 

"Chairman of the Vancouver City Planning Commission or as 
an alternate a member of the V. C.P.C. appointed by the 
Chairman, such membership to be on a non-voting basis " 

and further, in respect of recommendation No. 11, such be changed 
to read as follows: 

"The Chairman, or if he is unable to attend, another member 
of the A.D.P. be appointed a member of the Vancouver City 
Planning Commission on a non-voting basis". 

cont'd... 
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UNFINISHED BUSINESS (cont'd) 

Architectural Design Panel (cont'd ) 

MOVED by Aid. Massey, 

THAT the recommendations in the above quoted report, including 
the additional recommendation #17, and the changes to recommendations 
Nos . 5 and 11, all set out above, be approved in principle and the 
Corporation Counsel and Director of Planning and Civic Development, 
in consultation with Alderman Massey, be requested to prepare and 
submit a draft by-law for Council's consideration, prior to a 
Public Hearing. 

- CARRIED 

MOVED by Aid. Volrich, in amendment, 

THAT the report of Alderman Massey be approved in principle 
with the exception of recommendation No. 15 relating to meetings 
of the Panel being held 'In Camera'. 

- LOST 

(Aldermen Bowers, Gibson, Harcourt, Hardwick, Linnell, 
Marzari, Massey, Pendakur, Rankin and the Mayor 
voted against the motion) 

The motion of Alderman Massey was put and CARRIED. 

(Alderman Volrich voted in the negative) 

3. Licensing of Sidewalk Cafes and 
Entertainment in Beer Parlours 

The Council further considered the following report, dated 
April 13, 1973, submitted by the Special Committee comprising 
Alderman Pendakur (Chairman) and Aldermen Bowers and Volrich: 


" Council, at its meeting on April 3rd, authorized the establish- 
ment of a Special Committee to review submissions received regarding 
licensing of sidewalk cafes and entertainment in beer parlours. The 
Mayor appointed the undersigned as this Committee and having reviewed 
the material submitted, we report as follows; 

Oeneral Cormnent 

Our concern from the point of view of the City of 
Vancouver is to present recommendations to the Attorney General as 
to changes in the present liquor la\vs and regulations which we may 
consider to be in the interests of the citizens of Vancouver and 
visitors to our City. We are not concerning ourselves with the 
detail of new regulations which might be considered by the Attorney 
General and the Liquor Control Board but rather with the principles 
of certain changes which we think would be desirable. 

In recent years the Provincial Government commissioned 
the Stevens Report in 1952 and the Morrow Commission Report in 1970. 
The latter report set out many reasonable recommendations, but many 
of these have not as yet been implemented. Part of the philisophy 
of the Report is that if alcoholic beverages are to be allowed . as 
they presently are in our society, then the fewer restrictions sur- 
a oundijig tLcli- c:xlc the better. I' :3 recommfjndations were based 
on what the Commissioners felt was in the public interest. Similarly 
the recommendations herein are a].so based on what may be regarded 
08 the public intoroat of the citizens of Vancouver. There is no 
desire at all to increase the consumption of alcoholic beverages, 
but rather to bring a degree of reason and common sense to our 
present liquor laws. We also recognize the importance of the tourist, 
industry to our civic economy and the convenience of visitors should 
therefore also have our consideration. 


cont 'd 
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UNFINISHED BUSINESS (cont'd) 

Licensing of Sidewalk Cafes and 
Entertainment in Beer Parlours (cont'd ) 

Other Provinces . 

Other provinces of Canada have from time to time had 
their own Royal Coirjiiioaions on the subject. Liquor laws and regula- 
tions have certain similarities among the Provinces of Canada, and 
also- certain diff orencei; . Manitoba retains the "local option" 
principle. The Bracken Commission Report of 1955 emphasized the 
basic principle as follows: "Licences should be issued only under 
the time-honoured principle of local option. Liquor licensing is 
a permissive law based on the democratic principle that no local area 
should have premises that are licenced for the sale of alcoholic 
beverages unie:js it is tlie wish of a majority of the people in that 
area." Most other Provinces also have the 'local option" principle. 
The 'local option" vote determines the matter for a period of three 
years befoi-c another vote can be taken. Certain procedures are 
provided for eligible voters to initiate a plebiscite in their 
local areas. In Alberta tlie number of beverage rooms allowed in 
any area is related to the ratio of population. Ontario and Nova 
Scotia have "tavern" J.iccnces which permit the sale of beer, in 
premises which are not connected with hotels. In Manitoba hotels are 
permitted to have "personalized" glaiEcs such as mugs, serving differ- 
ent quantities of beer at different pi-ices. Ontario, in addition 
to maintaining the 'local option"principlo, also allows seasonal opera- 
tions as opi'osed to the year-rourul oi5erationG required in B.C. 
Under the effort of its "local option" principle , Ontario has a total 
of 199 "dry" municipalities out of a total of 9/46 municipalities. 
The Province also grants extensions of licences to cover patios 
and other open areas. 


present Situation 

Unreasonable restrictions continue to be present in 
the liquor laws and regulations of this Province. A citizen or 
visitor presently faces the following restrictions and inconveniences: 

1. He is unable to have a drink served to him in his hotel room. 
This is allowed in most major cities. 

2. He is unable to Ijave a drink served in an outside area of the 
premises where he may be visiting, be it a club or restaurant or 
other establishment. Present regulations require drinks to be 
consumed within the confines of the premises, out of public view 
entirely, and away from any part of the premises where there may 
be open areas or fresh air. 

3. He is required to purchase his liquor, wine and beer supplies at a 
"government liquor store" which, while some have been greatly 
Improved, is still very often a stark unattractive place where 

the citizen often gets into an annoying line-up and experiences a 
sense of guilt. in just being there. 

4. In seeking a place to enjoy a drink of beer, he is driven by present 
circumstances to a hotel whicli usually involves premises consisting 
of a cavernous "beer parlour" which is often characterized by 
scores of tables and chairs and little else. 

5. If he wishes to have a "draught" beer instead of a bottle, he will 
find it only at hotel beer parlours because of the fact that they 
have been given, through successive governments and questionable 
policies, a monopoly on the sale of draught beer. 

6. He is unable to stand while drinking his beer, nor to enjoy any 
entertainment, because none of these is permitted, either by 
regulation or house rules. 

7. He Is unable to consume legally a beer at a professional sports 
game. As a result, he will often use artful means to bring along 
a bottle of liquor or boor and avoid the laws in any event. 


cont 'd , 
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Licensing of Sidewalk Cafes and 
Entertainment in Beer Parlours (cont'd) , 


I. GENERAL RECOMMENDATIONS 

a. Hotels should be authorized to provide drinks in rooms either by 
personal service or a mechanical device which dispenses "miniature" 
bott les . 

b. Drinking in "open" areas should be permitted under proper circum- 
stances. This should include patio areas, side walk cafes and 
"beer gardens". 

c. Where Rovernment liquor stores are not conveniently available, beer 
and wine should be made available at other outlets such as grocery 
stores and food markets. 

d. The concept of nelRhbourhood pubs .should be approved subject to the 
conditions and guidelines suRgested herein. 

e. Counter service should be permitted in pubs and beer outlets. 

f. All licensees having dining facilities should have the riRlit to 
serve draught beer as recommended in the Morrow Report. This 
should also extend to ne inhbourliood pubs. 

g. Regulations should be modified insofar as pubs and beer outlets arc 
concerned to allow patrons to stand, and to provide music, radio, 
television or live entertainment. 


h. Licensees should be permitted to serve beer in other than 
the standard glasses presently used, subject to the 
approval of the Board. 

i. The sale of "light" beer should be permitted at professional 
sporting events at the P.N.E., under supervision and control 
of the P.N.E. This beer has a lower alcoholic content and 
would be an appropriate moderate beverage to serve at such 
events. This is permitted in many other countries. 

II. NEIGHBOURHOOD PUBS 

We would recommend that the following provisions should apply to 
neighbourhood pubs, apart from City By-laws and other regulations 
as determined by the Board. 

a. They should be permitted only in areas which are recognized and 
zoned as "commercial" areas. They should not be permitted in 
residential-zoned areas. 

b. They should be permitted to provide live entertainment and appro- 
priate recreational facilities within the premises. 

c. They sliould be required to provide food in the form of light 
snacks . 

d. They should be permitted to serve beer, wine and spirits. 

e. Patrons should have the privilege of having tea or coffee or 
non-alcoholic beverage served to them. 

f. ■ It should not be necessary that the pub be connected to, or form 

part of, any other form of business, although this may be 
desirable in many situations. 

g. The seating capacity should not bo more than 100. 

h. The atmosphere should be congenial and social. 

1. It will be necessary for the licensee to assume a high degree of 
responsibility to the neighbourhood in terms of order, behaviour 
and amenity. 


cont 'd 
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UNFINISHED BUSINESS (cont'd ) 

Licensing of Sidewalk Cafes and 
Entertainment in Beer Parlours (cont'd ) 

III 

PLEBISCITE ON NKIGHBOUHHOOD PUBS 

The Morrow Report recommended public heaririRs to determine 
the locations for neighbourhood pubs, butwe believe that this process 
will have limited value. Wc believe that it is sound principle that 
the citizens of a local area within a City should have the ri^jlit to 
determine whether or not they wish to a llow pubs in their areas. 
Applying the "local option" principle, therefore, we recommend 
the following procedures to determine the areas where neighbourhood 
pubs be permitted. 

a. The question should be put to the citizens of Vancouver as pari 
of the plebiscite proposed on the subject of governmental relorm. 
in October 1973. 

b. The results of the plebiscite should determine what local areas 
of the City are to be designated as "permit" or "non-permit" 
areas insofar as licensing of neighbourhood pubs is concerned 

c. Approval of at least 60% of the voters in the local area 
should be required. 

d The results of the plebiscite should determine the matter in 
each Ibcal area for a minimum period of three years. 

e. Procedures should be established to permit citizen initiative 
in requesting a further plebiscite on the matter at a future 
date insofar as their own local area is concerned. This is to 
apply to both proponents of licensing and opponents. 

f. Licenses in the "permit" areas should be subject to approval by 
the City Council on recommendation of the Community Development 
Committee in addition to approval by the Liquor Control Board. 
This basically is the procedure now in effect with reference to 
all new applications for liquor outlets in the City. 

g Licenses should be firstly granted on an experimental basis. 

as recommended in the Morrow Report. Wc recommend that one 
license be granted in each appj-oved local area in the first year. 

h. Additional licenses should be considered on the basis of various 
factors In the local area, such as location, population ratio, 
amenities, competition, etc. 

Many of the "general" recommendations in this Report are 
similar to the recommendations made in the brief presented by the 
City to the Morrow Commission in 1969. " 
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In respect of this report it was noted that a delegation 
request was submitted from the Kitsilano Area Resources Associ- 
ation. 

The Council also noted there was a Public Meeting on this 
subject. 

MOVED by Aid. Pendakur, 

THAT the communication from the Kitsilano Area Resources 
Association be received. 

- CARRIED UNANIMOUSLY 


cont 'd 
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UNFINISHED BUSINESS (cont'd ) 

Licensing of Sidewalk Cafes and 
Entertainment in Beer Parlours (cont'd) 


The Council considered the various recommendations in the 
report of the Special Committee, taking action as follows thereon: 

GENERAL RECOMMENDATIONS - I 

Recommendation 

(a) MOVED by Aid. Pendakur, 

THAT this recommendation be approved , 

- CARRIED UNANIMOUSLY 

(b) MOVED by Aid. Pendakur, 

THAT this recommendation be approved after rewording as 
follows : 

"Drinking in 'open' areas should be permitted under 
proper circumstances. This should include patio 
areas, sidewalk cafes, 'beer gardens' and other 
open areas; all subject to the appropriate license 
and zoning by-laws". 

- CARRIED UNANIMOUSLY 

(c) MOVED by Aid, Linnell, 

THAT this recommendation be tabled for discussion as a 
separate subject at a future appropriate date. 

- LOST 

(Aldermen Bowers, Gibson, Harcourt, Hardwick, 
Marzari, Massey, Pendakur, Rankin, Volrich and 
the Mayor voted against the motion) 

MOVED by Aid, Pendakur, 

THAT this recommendation be approved, 

- LOST 

(Aldermen Gibson, Harcourt, Hardwick, Linnell, 
Massey and Rankin voted against the motion) 

(d) It was agreed this recommendation be deferred for consideration 
in respect of recommendations under the heading "NEIGHBOURHOOD 
PUBS - II) 

(e) It was agreed this recommendation be deferred for consideration 
in respect of recommendations under the heading "NEIGHBOURHOOD 
PUBS - II) 

(f) MOVED by Aid. Pendakur, 

THAT this recommendation be approved after rewording as 
follows : 

"All licensees having required dining facilities 
should have the right to serve draught beer as 
recommended in the Morrow Report", 

- CARRIED 

(Alderman Gibson voted in the negative) 


(g) MOVED by Aid. Pendakur, 

THAT this recommendation be approved 


- CARRIED UNANIMOUSLY 


cont 'd . 
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UNFINISHED BUSINESS (cont'd) 

Licensing of Sidewalk Cafes and 
Entertainment in Beer Parlours (cont'd) 

(h) MOVED by Aid. Pendakur, 

THAT this recommendation be approved. 

- CARRIED 

(Aldermen Gibson, Hardwick and the Mayor voted 
in the negative) 

(i) MOVED by Aid. Pendakur, 

THAT this recommendation be approved. 

- CARRIED 

(Aldermen Gibson, Harcourt, Hardwick, Marzari 
and Rankin voted against the motion) 


NEIGHBOURHOOD PUBS - II 

MOVED by Aid. Pendakur, 

THAT recommendations a, b, c, d, e, f, h, and i, be approved. 

- CARRIED 

(Alderman Hardwick voted in the negative) 

MOVED by Aid. Pendakur, 

THAT recommendation 'g' be approved. 

- CARRIED 

(Alderman Hardwick voted in the negative) 

MOVED by Aid. Pendakur, 

THAT the following be added to the recommendations under 
'Neighbourhood Pubs - II', and approved: 

"that if, as and when these recommendations are allowed 
in regard to neighbourhood pubs, then the proposal 
'that parking regulations for a neighbourhood pub be 
similar to those of a neighbourhood restaurant, be 
referred to the Director of Planning and Civic Develop- 
ment for consideration and report back". 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Pendakur, 

THAT the following recommendation, as referred to under 
"General Recommendations", be approved and placed with recommend- 
ations under "Neighbourhood Pubs". 

"The concept of neighbourhood pubs should be approved 
subject to the conditions and guidelines suggested 
herein" 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Pendakur, 

THAT the following recommendation, as referred to under 
"General Recommendations", be approved: 

"Counter service should be permitted in pubs and beer 
outlets " . 

- CARRIED 

(Aldermen Gibson, Hardwick, Rankin and the Mayor 
voted in the negative in respect of Counter service 
in beer outlets" 


(The Council agreed not to pursue this report further at this 
particular point in view of a delegation present to speak on 
another matter - for the continuation of this subject see page 18) 
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BOARD OF ADMINISTRATION. DEPARTMENT OTHER REPORTS 


A . Kerrisdale Arena Emergency Repairs 

The Board of Administration, under date of April 30, 1973, 
reported as follows: 


"The Board of Administration has received the following report from the 
Director of Finance; 

The Chairman of the Park Board has written to thd City Council requesting 
that City Council provide $200,000 for essential repairs to the Kerrisdale Arena 
including replacement of the Arena floor, mechanical plant and lighting. A 
copy of the letter from the Chairman of the Park Board is attached, 

I have examined the submission from the consultinf, engineers retained 
by the Park Board and find that the consulting engineers estimate the cost of 
work to be as follows: 


In addition to the $180,000 the Park Board is requesting a further $20,000 
for unspecified 'essential repairs and renovation work'. 

Examination oE the detail in their letter suggests that thv only emergency 
item is the flooring. it appears that the other items are probably worthwhile, 
but are not of an emergency nature. i would suggest that perhaps (Council would 
wish to have the City's construction co-ordiaator examine the mev:hanical plant 
and City Electrician examine the lighting prior to further action on these items 


The Kerrisdale Aren.i is operated by the Kerrisdale Community Centre Society 
under an agreement with the City of Vancouver. Under this agreement operating 
surpluses are deposited in trust with the City and are to be used for major 
repairs, painting, improvements, or additions to the Arena building, including 
parking facilities. The amount in this trust fund at the moment i:. approximately 
$28,000 and this could be ufec to assist with these repairs. This fund has 
been used quite extensively in the last few years for such items as replacing 
the roof on the Arena and in 1972 for a $38,100 expenditure tor replacement and 
expense of the ice-making equipment. 

The question arises as to how major repairs on such facilitl'^s as the 
Kerrisdale Arena should be paid for, recognizing that as oiu- Community Centres 
and associated facilities get older more and more of these major expenditure 
needs vill arise. The Kerrisdale Arena and Community Centre were originally 
paid for by Local improvement levies on the residents generally ot that area. 
Council policy now is that Community Centres and associated facilities are pa.id 
for on a City wide basis under the Five Year Plan. 

bUU RCE OF FUNDS 

(A) The 1971-73 Five Year Capital Plan contains an LI(mii oi $l,/)l),l)00 Lor 
'construction, extension and additions to ComniuniLy ;ui\ices cirUios includin,", 
equipping of them'. There is approximately $97), 000 unallocated I unds available 
from this source. The Parks l.oard is request in;', <i|)p r-ipr i a t j on;, ot .V,'^J,000 Ln 
the 1973 Capital Budget, leaving a balance of approxiru i(;(vl y $750, ODi), unallooited. 
The Director of Finance recommends this source of. J.untis. 


Arena floor 
Mechanical plant 
Arena lighting 
Contingency 
Fees 


$ 86,000 


24,000 
40 , 000 
15,000 
15.000 


$18().000 


HISTORY 


cont 'd , . . . 
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BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd ) 
Kerrisdale Arena Emergency Repairs (cont'd ) 

Note ; The Park Board wishes this matter to be dealt with 

expeditiously and the Corporation Counsel has ncn; had 
the opportunity to determine the necessity or other- 
wise for a bylaw to vary the purpose as stated in the 
Five Year Plan. If the necessity exists then the 
bylaw can be presented to Council next week. 

(B) Alternatively if the above source of funds is not considered appropriate 
then the other available source of funds would have to be the bupp leraentary 
Capital Budget. 

RECOMMENDATIO N 

1. That Council approve the allocation of 1971-75 Five Year Plan Funds 
(Community Services centres category as noted above) for major repairs 
on facilities such as the Kerrisdalf Arena and other Coinmunity Centres. 

2. That if the above recommendation is approved then a varying bylaw be 
presented to City Council at its next iiieoting if considered necessary 
by the Corporation Counsel. 

3. That subject to approval of the above aiv amount of ?100,000 for 
replacement of the floor of the Kerrisdale Aren<i including fees 
and contingency he allocateil and appropriated in advance of 
Council's consid<!ration of the 1''73 Capital Budget. Note - 1 unds 
could be advai\ced from Capital Reserves ponding i.pproval of the 
varying bylaw. 

i*. That Council request the Assistant Director of Permits & License 

Dept. - Building Construction and Maintenance Division to examine the 
mechanical plant of the Arena and the Assistant City l^iu^ineer - 
Electrical Divisiori to examine the Arena lighting and electrical 
system, for report back to Council. 

5. That the Board of Parks & Public Recreation be advised that in 
respect to the additional request of $<H\UO(J Cor unspecified 
'essential repairs and renovation work', funds would be provided 
from the Trust Funds upon receipt by Council of more details as 
to the requirement. 

Your Board RECOMMENDS the foregoing report of the Director of 
Finance be adopted." 

Delegations were heard on this report from the Kerrisdale 
Community Centre Society urging early decision, and from the 
Park Board urging Council not allocate the funds 

for these repairs from the 1971-75 Five-Year Plan funds, as pro- 
posed in the Board of Administration report. 

MOVED by Aid. Bowers, 

THAT the recommendations of the Board of Administration and the 
Director of Finance contained in the foregoing report be adopted. 

- CARRIED 

(Alderman Marzari voted in the negative) 


The Council recessed at approximately 4:45 p.m., and following 
an 'In Camera' meeting, recessed to reconvene in open session at 
7:30 p.m. 
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The Council, in Committee of the Whole, reconvened in the Council 
Chamber at approximately 7:30 p.m.. Mayor Phillips in the Chair 
and the following members present: 

PRESENT : Mayor Phillips 

Aldermen Bowers, Gibson, Harcourt, 

Hardwick, Linnell, Marzari , 
Massey, Rankin and Volrich 

ABSENT: Alderman Pendakur 


UNFINISHED BUSINESS (cont'd ) 
4 . Harness Racing: P.N.E . 

The Council considered a request from the B.C. Standardbred 
Association that Pacific National Exhibition Park be used for 
harness racing during the off season. Mr. P.J. Brennan appeared 
in support of the request asking a surface be placed on the inside 
track to permit this harness racing on a one-half mile track. 

Opposed to the request were the following organizations and 
representatives of these organizations appeared and set out their 
reasons : 

B.C. Jockey Club (Brief filed dated April 27, 1973) 
Horseman's Benevolent & Protective Association 
B.C. Thoroughbred Breeders' Society 

A representative of the Canadian Trotters ' Association appeared 
in support of the request of the B.C. Standardbred Association. 

The Corporation Counsel advised that any change affecting the 
present lease with the Jockey Club must be between the P.N.E. and 
the Jockey Club. 

MOVED by Aid. Volrich, 

THAT further consideration of this whole matter be referred to 
the Directors of the Pacific National Exhibition for consideration 
at their next meeting. 

- CARRIED UNANIMOUSLY 

5. 

Refusal of License: 

Mr. G. Cuomo (512 East Cordova Street) 

The Council considered an appeal of Mr. G. Cuomo in respect 
of refusal by the License Inspector of license to operate a 
multiple dwelling at 512 East Cordova Street, in view of 
convictions . 

Mr. Cuomo appealed and was heard. The License Inspector spoke 
to his refusal and the Director of Environmental Health gave details 
of the convictions which relate in the main to insufficient 
lighting, accumulated refuse, presence of vermin, unclean linen 
and lacking cleanliness throughout. The latter official reported 
that some renovations are taking place but the promisos are still 
I'ar from complying with the Lodging House By-law. Ho ielt, how- 
ever, the building could be brought up to a standard which would 
satisfy the By-law. 

MOVED by Aid. Rankin, 

THAT the action of the License Inspector in refusing license 
to Mr. G. Cuomo to operate a multiple dwelling at 512 East Cordova 
Street be upheld ; 

FURTHER that the operator be given to May 31, 1973, to comply 

with the License Inspector's license refusal. . 

- CARRIED 

(Alderman Volrich refrained from voting having represented 
Mr. Cuomo on occasions, although not related to this 
particular case) 
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COMMUNICATIONS OR PETITIONS 
1 . Development in Gastown Area 

A representative of the Gastown Merchants ' Association appeared 
in support of brief dated April 16, 1973, setting out various 
requests under the headings of Traffic; Policing; Street Cleaning; 
Blood Alley Square; Street Functions; Information Bureau; Public 
Washroom and Water Fountain Facilities; Skid Row; Outdoor Restaurants; 
Trees, Public Seating and Parking. Particularly, the request is 
made that Alexander Street be closed between Main and Powell/Carrall/ 
Water junction on Saturdays and Sundays during the summer months 
(or possibly for a trial period) in order that outdoor art/craft 
displays, street markets, flea markets and other street functions 
may take place in the area. 

The Council's views on diverting westbound Powell/Water Street 
traffic onto Cordova Street on certain specified weekend dates during 
the year are sought. This will allow the whole of Gastown to be, 
on a temporary basis, pedestrian oriented for street functions 
planned by the Association. 

The City Engineer, under date of April 26, 1973, submitted a 
report on traffic matters involved in the request of the Association. 

MOVED by Aid. Bowers, 

THAT approval be given to the closure of Powell Street from 
Columbia to Carrall Street on Mav 20, 1973, and the closure of 
Alexander Street as requested on Sundays, on an experimental basis, 
as per the Association 'fe brief , on the following conditions: 

(a) Costs for street closures to be borne by the Association. 

(b) The Association to obtain the approval of the businesses 
affected . 


(c) Approval of the B.C. Hydro to be obtained. 

(d) City Engineer to report back on this experiment, 


AMENDED 
SEE PAGE-aCKSZ 


FURTHER THAT all of the other items mentioned in the Gastown 
Merchants' Association brief of April 16, 1973, including costs, 
to be the subject of a report from the City Engineer and other 
related officials. 

- CARRIED UNANIMOUSLY 


BOARD OF ADMINISTRATION. DEPARTMENT fc OTHER REPORTS (cont'd ) 

B. Underground Wiring Local Improvement Project: 
Blood and Trounce Alley 

The City Engineer, under date of April 25, 1973, submitted 
the following report: 

"I. Background 

Originally the undergroundlng of B.C. Hydro and B.C. Telephone wires was 
part of the BcauLll ication Project for Blood and Trounce Allev. As stated in 
the Infornvition Report to Council dated April 3, 1973, early in 1972 Council 
had felt that, the cost to the City for undergroundlng In Trounce Alley (ranging 
from $35,000 to $75,000) vtiS unreasonable for the benefit which would result. 

Hovjever, on May 30th, 1972, Council approved the proposal that the under- 
grounding of w.Lrcs (at that tire estimated at $60,000) be separated from the 
beautif ication project and instructed that the underprounding be advanced under 
the new Provincial tVwer and Telephone Beautif Ication Fund Act which pi-ovldes 
that the costs be shared equaJ ly by the Province, tlie Utility Companies and 
the City, thus rcukclng the City's contribution. 


cont 'd , 


Regular Council, May 1, 1973 16 

BOARD OF ADMINISTRATION. DEPARTMENT fc OTHER REPORTS (cont'd ) 

Underground Wiring Local Improvement Project: 
Blood and Trounce Alley (cont'd) 

On November 9th, 1972, following a Court of Revision, Council authorized 
the City Engineer to proceed with a local improvement project to underground 
the utilities in that portion of Trounce Alley from the westerly limit of 
Blood Alley to a pcint approximately 45 ft. west of Carrall Street, subject 
to the Government approval t>f the project under the Provincial Act. No objec- 
tions to the project were filed by the abutting oimers. The total estimated 
cost amounted to $64,210, to be shared as follows :- 

B.C. Hydro - $15,000 

B.C. Telephone - $ 6,404 

Province - $21,403 

Municipal - * City $10,956 
* Property Owners $10,447 

* - under local improvement procedures 

li. Prr'SPnt Position 

Since the inception of the project to underground utilities in Trounce 
Alley and Blood Alley Square, the scope, of the \;ork has changed and the 
er;t.ir.'atc;3 liave varied correspondingly. VJhen the J.ocrd ImprovcTDent Project 
for 'Jnd-r:;rot!nd-',r'- '..ms advcuccd, it \:r.r. planned thnf the i'ro-:.(i which ifi 

locited npproxl: Ttely 10 ft. west of Carrall L"tre(!t would rcirnin until the 
seco.;d phcae of ..he Gastcn n Beautif icntion Pro^rnm v;;:.:; undertaken on-Cnrrall 
Street. 


After the Coiivt of Revision, B.C. Hydro notified the City that, becauP'" 
of the larse ^i''^"-'"- ir^ the clectricil j.o.;ds, they could nor. \;rJt until Phr ;c 
Two to Install i.'.ie undergrouad Lruiisf cii.^r vault and larger trmisfomers. 
For this reason^ B.C. Hydro have nmr jncrsnse'l their estimate to $93,000. 

If another local improvement were initiated extending the limits of the 
project the additional 45 ft. to Carrall Street, the project would be delayed 
approximately three months - i.e. construction would start in August and be 
completed in November. The portion of the cost of such a project which the 
City could recover from the property owners would amount to approximately 
$1,200; however, the delay might add more than that to the cost because of 
the rising costs and poor weather conditions. In the event that the local 
improvement project were defeated by the owners, the City would have to cover 
the $1,200 if the project is to go ahead. 

As a result of this extension of the project, the owners of the Fraser 
Hotel and the building known as 15-19 West Cordova Street will be required 
to make changes to their electrical service equipment at costs of approxi- 
mately $2,000 and $1,000 respectively. These changes which are necessary in 
order to accept the underground service voltages, are being discussed with 
these two owners. The other services affected hnve already been modified by 
the owners as part of building renovations. 

Firm estimates have now been received from the B.C. Hydro and Power 
Authority for undergrounding their plant in Trounce Alley and Blood Alley 
Square. The costs for the undergrounding project are as follows :- 

B.C. Hydro - 
B.C. Telephone - 
City Electrical - 

Total Estimated Cost 


$93,000 * 
$19,210 * 
$ 4,000 ** 


$116,210 


* - These cot. La aie shareable iindei the Power and Telephone Lino 
Beauti f ication Fund Act. 


** - Cost of relocating a street lightlnp r.ci vice. 


cont 'd . 
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BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd ) 

The contribution to the undergroundlng project would be as 
follows ;- 

B.C. Hydro - $31,000 

B.C. Telephone - $ 6,A03 

Province of British Columbia - $37,A03 

Municipal - City $30,957 

- Property Owners $10 ,AA7 

Total Estimated Cost $116,210 

Funds for the City's share of the undergrov:ndlng projects are provided 
out of the Supplem-intary Capital Frocrnm for Und;^rgrounding. $500,000 is 
being requested for th3 1973 Progrutr. but the Budget has not yet been approved, 

Because of tho. increase in the scope and li e cost of the undergroundlng 
project for Blood Alley Square and Trounce All-y, I submit 

FOR COUNCIL'S CONSIDERATION either 


(a) proceed V7ith the project, or 

(b) rescind the motion of Noveaiber 9, 1972 v/hlch authorized the City 
Engineer to proceed with the local Iwpioveraent. 


If Council decides to proceed, I RECOKBffiND that 

(a) the removal of utility plant from the portion of Trounce Alley between 
Carrall Street and easterly limit of the Blood Alley Square and Trounce 
Alley local in5>rovement project (approximately A5 ft.) be added to the 
project, 

(b) the City's share of the project be Increased by $20,000 to cover the 
increased estimated cost to the City, 

(c) additional funds for the City's share be approved in advance of the 1973 
Supplementary Capital Budget for Undergroundlng." 


A communication was noted from the Gastown Merchants' 
Association urging the project be proceeded with and a communi- 
cation from the Cordova Redevelopment Corporation asking the 
project be completed. 

MOVED by Aid. Linnell, 

THAT this local improvement project be proceeded with, subject 
to the owners of the Eraser Hotel and of the premises at 15-19 
West Cordova Street agreeing to the required changes to their 
electrical service equipment; 

FURTHER THAT the recommendations of the City Engineer con- 
tained in his report of April 25, 1973, as quoted above, be 
approved . 

- CARRIED UNANIMOUSLY 

C. Board of Administration 

GENERAL REPORT, April 27, 1973 

Building and Planning Matters 

Development Permit Applications in Kitsilano: 
Kitsilano Area Resources Association 


The Council considered the report of the Deputy Director of 
Planning and Civic Development and the Director of Permits and 
Licenses on a request from the Kitsilano Area Resources Association 
that an additional copy of development permit application infor- 
mation be furnished to the Planning Centre Committee. 

cont 'd . . . . 



Regular Council, May 1, 1973 18 

BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd ) 

Development Permit Applications 
in Kitsilano (cont'd) 


In the report of the officials a procedure is set out which 
includes additional staff position. Implementation of the pro- 
cedures including the additional staf$ position is proposed for a 

six months trial period, with a further report on the effectiveness 
and actual use of the information to be made to the Council. 

A representative of the Kitsilano Area Resources Association 
Planning Centre Committee appeared and furnished a brief in support 
of their request. 
MOVED by Aid. Linnell, 

THAT the procedures set out in the officials' report, sub- 
mitted by the Board of Administration, including the additional 
staff position, be approved for a trial period of six months. 

- CARRIED 

(Alderman Massey voted in the negative) 


At this point (9:40 p.m.) a short recess was observed 
following which the Council reconvened. 


UNFINISHED BUSINESS (cont'd ) 

Licensing of Sidewalk Cafes and 
Entertainment in Beer Parlours (cont *d) 

Earlier in the proceedings the Council dealt with GENERAL 
RECOMMENDATIONS - I and RECOMMENDATIONS RE NEIGHBOURHOOD PUBS - II, 
contained in the report dated of April 13, 1973, submitted by 
the Special Committee re Licensing of Sidewalk Cafes and Enter- 
' tainment in Beer Parlours, The balance of the report dealt with 

recommendations with regard to submission of a plebiscite on 
neighbourhood pubs. 

The Council heard a delegation from the Kitsilano Area 
Resources Association seeking clarification on certain parts of 
the report and expressing doubt as to the effectiveness of a 
plebiscite being held to determine action in neighbourhood areas 

I but in any event, asked early action be taken on neighbourhood 

j pubs . 

The Council took action on the balance of the Special 
Committee's report as follows: 

PLEBISCITE - III 

MOVED by Aid . Bowers , 

THAT recommendations la'.to 'h' contained in the Special 
Committee's report under the heading 'Plebiscite - III' be 
approved , 

- LOST 

(Aldermen Gibson, Hardwick, Linnell, Marzari, 
I Massey and Rankin voted against the motion) 

i (See pages 6 to 9 for the Special Committee's 

i report quoted in detail) 

I 


I 
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UNFINISHED BUSINESS (cont'd ) 

6 . Christ Church Cathedral Development 

At its meeting on April 3rd the Council tabled the followijig 
motion for one month: 

"THAT the Council advise the Technical Planning Board 
that the Council does not favour the form of develop- 
ment in respect of the Christ Church Cathedral, as 
set forth in development permit application No. 60332." 

The Council noted a letter from Dean O'Driscoll of Christ 
Church Cathedral, dated April 26, 1973, asking further discussion 
of the question be deferred to at least May 15th and, in the 
meantime, the Civic Development Committee meet with representatives 
from the Cathedral and representatives from Ark Developments to 
further discuss negotiations. 

MOVED by Aid. Volrich, 

THAT the whole matter be deferred to June 26, 1973, and in 
the meantime the Council discuss the matter with official 
representatives from the Cathedral and appropriate development 
parties; 

FURTHER the Council record that it is in favour of considering 
the principle of the sale of the development rights. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers, 

THAT the Communication dated April 26, 1973, from Dean 
O'Driscoll be received. 

- CARRIED UNANIMOUSLY 
COMMUNICATIONS OR PETITIONS (cont'd) 

2 . Letter of Appreciation 

MOVED by Aid. Rankin, 

THAT the communication from Mr. Harold Winch expressing 
appreciation on having been granted the honour of "Freeman of the 
City of Vancouver' be received for information. 

- CARRIED UNANIMOUSLY 

3. Term of Appointments: 
Vancouver Athletic Commission 

A request, dated April 11, 1973, was noted from the Vancouver 

Athletic Commission asking that the term of appointments to that 

Commission be for a period of two years, or the same as the term 
of office for members of Council, 

MOVED by Aid. Rankin, 

THAT the request be received and considered by Council when 
Charter Amendments are under review. 

- CARRIED UNANIMOUSLY 

4. Public Meeting re Housing in West End: 
West End Community Council 


A request was received from the West End Community Council 
that the City be represented at a public meeting to be held on 
May 5th at 1:00 p.m. in the Vancouver Public Library, on the 
subject of housing in the West End. 

MOVED by Aid. Harcourt, 

THAT the organization be advised Alderman Harcourt will be 
in attendance at this meeting. 

- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIONS (cont'd ) 

5. Development Permits: 
(FRACAS) 


A communication from the Fairview Residents Association 
& Community Action Society was received asking that the organ- 
ization be officially notified of all applications for development 
permits in the area North of 16th Avenue between Cambie and 
Granville Streets on the N/S of False Creek. 


MOO X 
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MOVED by Aid. Bowers, 

THAT this communication be received and the organization 
advised of the procedures adopted by Council in dealing with a 
similar request from the Kitsilano Area Resources Association 
and set out in Board of Administration report dated April 27, 
1973 (Building and Planning matters) . 

- CARRIED UNANIMOUSLY 

6. Site in Vancouver: 
Museum of Asian Art 


It was agreed a delegation be heard in connection with 
request of the Vancouver Society for Asian Art regarding a 
suitable site for a proposed museum. 


7. 1973 Resolutions: 

C,F.M,M„ Conf erence 


MOVED by Aid. Linnell, 

THAT the information furnished by the City Clerk to the 
effect that resolutions have not been furnished either by 
members of the Council or officials with regard to the forth- 
coming Canadian Federation of Mayors and Municipalities Conference 
to be held June 3-7, 1973, be received for information. 

- CARRIED UNANIMOUSLY 

8. Civic Luncheon: 

United Nations Conference Seminar 

MOVED by Aid. Rankin, 

THAT, pursuant to recommendation of the Mayor, authority be 
granted for a civic luncheon to be arranged in honour of the 
members of the United Nations Seminar for the 1976 Conference 
on Human Settlements, to be held at U.B.C., to commence planning 
of arrangements for the Conference. 

- CARRIED UNANIMOUSLY 

(It is proposed to hold the Luncheon 
on May 10, 1973, at the U.B.C. Faculty Club) 

BOARD OF ADMINISTRATION. DEPARTMENT AND OTHER REPORTS (cont'd) 

Board ol Administration 

GENERAL REPORT, April 27 (cont'd) 


PROPERTY MATTERS 


The Council considered this report containing clauses 1 to 5 
identified as follows: 

CI. 1: W/S Main Street North of 1st Avenue 

Sale portion of Lot 
CI. 2: Acquisition for Park Site #10, 416 East 7th, 

2321 Guelph Street 
CI. 3: Acquisition for Arbutus-Burrard Connector 

and Park Site #9 
CI. 4: Authority to Demolish Dwelling known 

as 1133 Pendrell Street 
CI. 5: Demolitions 

MOVED by Aid. Hardwick, 

THAT the recommendations of the Board of Administration and 
Supervisor of Property and Insurance in Clauses 1 to 4 of this 
report be adopted, and Clause 5 be received for information. 


- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION, DEPARTMENT fc OTHER REPORTS (cont'd ) 

D. DEPARTMENT REPORT 
April 27, 1973 

WORKS & UTILITY MATTERS 

This report contained clauses identified as follows: 

CI. 1: Robson Strasse 

CI. 2: Local Improvements - Subsequent Procedure 
CI. 3: Sewers Program - False Creek Flats 

Action on the report was taken as follows: 

Clause 1 

MOVED by Aid . Bowers , 

THAT the City Engineer be requested to explore the possibilit 
of closing the 1000 block Robson Street, on an experimental basis, 
for the purpose of a shopping mall on Saturdays from 9:00 a.m. to 
6:30 p.m. during the coming summer; 

FURTHER THAT the City Engineer include in his report the 
question of allowing buses to continue to operate in the block 
during this street closure. 

- CARRIED UNANIMOUSLY 

Clause 2 

The Council agreed to the withdrawal of this clause as it 
was intended to be directed to the Court of Revision to be held 
on May 10, 1973. 

Clause 3 

MOVED by Aid. Hardwick, 

THAT the recommendation of the City Engineer contained in 
this clause be adopted, on the understanding that an attempt will 
be made to obtain the forgiveness factor from the Federal Govern- 
ment in accordance with the appropriate Federal Act. 

- CARRIED UNANIMOUSLY 

BUILDING AND PLANNING MATTERS 

This report contained two clauses identified as follows: 

CI. 1: Temporary Display Cottage: 

2201 Cambie Street 
CI. 2: Progress Report: Sheraton Landmark Hotel 

Outside Lighting 

The Council took action as follows: 
Clause 1 

MOVED by Aid. Hardwick, 

THAT the recommendation contained in this clause to approve 
a temporary display cottage at 2201 Cambie Street for a period of 
two years be approved . 

- CARRIED UNANIMOUSLY 

Clause 2 

MOVED by Aid. Linnell, 

THAT this clause be received for information. 


- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd ) 

DEPARTMENT REPORT 
April 27, 1973 (cont'd) 

FINANCE MATTERS 

Legal Expenses re Court Action: 
P.C. Honeybourn 

The Council considered this report dealing with request of 
the Police Commission regarding payment of legal expenses of 
P.C. Honeybourn, submitted to Council by the Corporation Counsel 
for consideration. It was, 

MOVED by Aid. Hardwick, 

THAT the matter be deferred one week and in the meantime 
the Corporation Counsel furnish to the City Clerk a copy of the 
Judgment in order that such may be made available to members of 
Council for perusal. 

- CARRIED UNANIMOUSLY 

PROPERTY MATTERS 

Property Acquisition: S.E. corner 
of 2nd Avenue and Quebec Street 

This report deals with the question of the purchase of 
property at the S.E. corner of 2nd Avenue and Quebec Street in 
connection with possible involvement in extension of the Columbia- 
Quebec Connector south of Second Avenue and after consideration 
by the Council, it was, 

MOVED by Aid. Bowers, 

THAT the Supervisor of Property & Insurance be authorized 
to negotiate for the purchase of this property and report back 
to Council on cost and source of funds. 

- CARRIED 

(Aldermen Marzari and Rankin voted in the negative) 

E„ Report of Standing Committee 
on Housing, April 10, 1973 

In introducing this report. Alderman Harcourt referred to 
amendment to the March 27th Minutes by deleting from Clause 3 (a) 
the words "to ensure compliance with all City By-laws", and 
explained the reason. The Council concurred with the Standing 
Committee's amendment. 

The report of April 10th contained clauses identified as 
follows : 


Clause 

1: 

Evaluation and Accreditation of 



Skid Road Housing 

Clause 

2: 

United Housing Foundation 

Clause 

3: 

Leasing and Rehabilitation in the 



Skid Road Area 

Clause 

4: 

Rehabilitation of Buildings in the 



Skid Road Area 

Clause 

5: 

Discussion of Committee's Policy 



re Housing Problems 

Clause 

6: 

NIP Programs 

Clause 

7: 

Memo from Chairman 

Action was taken 

on 

these clauses as follows: 


Clause 1 : 

MOVED by Aid. Harcourt, 

THAT the Committee's recommendations in this clause be 
approved . 

- CARRIED UNANIMOUSLY 


Regular Council, May 1, 1973 23 
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Report of Standing Committee 
on Housing, April 10 (cont'd) 

Clause 2 (a) 

In considering this clause respecting United Housing Foundation, 
the following report, dated April 30, 1973, was received from the 
Director of Planning and Civic Development: 


" BACKGROUND 

On April 10th, 1973, the Standing Committee of Council on 
Ilousinf: after hearing a presentation from Mrs. Shirley Schmid, 
United Housing Foundation, resolved: 

'niAT Site #20, Chajnplain Heights be tendered for cither lease 
or sale to the United Housing Foundation for development on 
the basis of a density of 15 units per acre and within a price 
range of $20-25,000 per unit. 

FURTIER THAT, when considering this matter. Council have before 
it a report from the Director of Planning on this recoranendation. ' 

It should be pointed out that in a report to City Council dated 
June 28th, 1972, the Director of Planning, the Director of 
Finance and the Director of Social Planning expressed the follow- 
ing concerns; 

1. Many groups, iiiclud ing the United Housinp Foundation (pre- 
viously United Co-operative Housing Society), the B.C. 
Baptist Found ition and Dawson Developments Ltd., were 
interested in building low cost housing in Champlain 
Heights. It was tlie concern of City officials that the 
disparity of liousing, e.g. lov,' cost townhouses on one hand 
and higher co ;t sdngle-fnmily on the other, was net in 
accord with tlie original objectives of providing hoising 
for a diversified range of incomes. 

2. The release ol properties for low-cost townhouse development 
has the cffeci of reducing standards both spatially and 
construct ionw I se and it was suggested that properties should 
be marketed on the basis of a competitive design. The report 
suggested thai a Jury be set up including representatives 
from tlic Arch tectinal Institute of British Columbia, the 
B.C. Society cf Landscape Architects, the Fraserview-fvillarney 
Area Council imd the Vancouver City Planning Commission. 

3. There is an apparent imbalance of low-cost housing in 
Chamjilain lloi).iits. it was reported that 'I'l 1/2% of the 
total number (f units built in Areas A, B, C and D were 
in this ci'togcry and that even if no more similar units 
were constructed, the- City would still end up with 25^. 
ol' the tola] leing \om cost units. 

4. It was suggested that a better method of providing low 
cost housing vas to disperse 101 of such units into 
medium cost housing projects. 

The recoiiimenda t i or s cf the report included that: 

.1 . Sites 10 and 20 be sold for housing development in the 
$ 20 ,000 $30 ,0r0 range 

2. Sale 1)0 on the basis of competitive design and fixed price 

3. City oMicinls consult with C.M.H.C. to invcstignte the 
po'..: i li i 1 1 1 > ol d i si)ors inj; within the d e v c 1 opnuMi t , appiox- 
ipia'iol) 10! of r!io units for "nlv direct to C.M.li.C. for 
subsidized rental of sale 


4. The unit density be reduced from 18 to 16 units per acre. 

I'he detailed extract of City Council Minutes of July 4th, 1972 
is set out ill Appendix I. 


cont 'd . 
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BOARD OF ADMINISTRATION. DEPARTMENT OTHER REPORTS (cont'd) 

Report of Standing Committee 
on Housing, April 10 (cont'd) 

Clause 2 (a) cont'd . 

Council heard from a number of delegations, including the 
City Planning Commission and the Fraserview-Killarney Area 
Council . The Area Council wis concerned with the density of 
development for both Sites 19 and 20 and suggested that Site 19 
be single-family development and Site 20 be reduced to a density 
of 15 unit?; per acre. Fhey also supported the objective of pro- 
viding medium-cost housing and were adamant that the City should 
be controlling arclii tectural design, landscape design and the 
retention of trees where possible. The City Planning Commission 
supported the objective of design competition, felt that Site 19 
should be used for well -designed low-density townhouses of a 
cluster variety and supported the idea of the Area Council that 
the unit density for Site 20 should be 15 units per acre, 
adding that 'such site (Site 20) should not be used for limited 
dividend or low income housing or institutional uses'. 

On hearing those delegations. Council tabled the report pending 
receipt of a report from the City Planning Commission following 
its meeting with the Area Council. 

On July 18th, 1972, Council subsequently approved the following: 

1. Sites 19 and 20 be marketed for housing in the $25,000- 
$30,000 range 

2. City Council to instruct its officials to investigate the 
possibility of providing 10% low cost units in medium 
cost housing projects 

3. Land be marketed on the basis of competitive design and 
fixed price 

4. The unit density for Site 19 be in the order of 10 units 
per acre and for Site 20, 15 units per acre 

5. The City Planning Commission and the Fraserview-Killarney 
Area Council be represented on a design Jury. 

Tlic extract of City Council Minutes of July 18th, 1972 is attached 
as Appendix 1 1 . 


PKESIINT SITUATIO N: 

Tlie Planning Department is not in accord with the proposal of 
the Housing Committee basically on two accounts: 

1. The proposal is contrary to earlier intentions of Council 
and the points of view of the Vancouver City Planning 
Commission, Fraserview-Killarney Area Council and City 
officials. 

2. It was the intention to improve t)ie quality of housing in 
Champlain Heights through competitive design and to ir.tro- 
duce to\vulu)us mg in the i ii t cimcd ia t c cost range to provide 
higher spatial standards as well as providing a variety of 
housing for tlie whole spectrum of social and economic 
needs. 

The fixed price and competitive design woulii provide the bcsc 
design possible from the point of view of rite design, building 
design (interior and exterior,), landscaping, ttie provision of 
(. ui'ii'iun i t y I'iici 1 i t ICS including Jaycii-c centres, '-Kimiiung pools, 
etc. The Jury whs to be set up to include both citizen and 
piofessional representatives so tliat all aspects of housing 
and community design could he achieved. 

Citizens of the area are very critical of the quality of 
townhouses which have been constructed and officials are also 
concerned with respect to the spatial standards and the effect 
this has on the community and the City's environment. 


cont 'd 
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BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd) 


Report of Standing Committee 
on Housing, April 10 (cont'd) 

Clause 2(a) cont'd. 


In a recent survey of townhouses in the metropolitan area, 

it was found that in the medium income market, 1,200 square feet 

of livable area was an accepted minimum standard for three- 
bedroom homes. If one compares this to the 300 units of 
townhouses constructed east of Tyne Street in Champlain Heights 
one will discover that the units are 1,000 square feet or less. 
In addition to these 300 units there is a further 265 units of 
townhouses and garden apartments in the limited dividend and 
public housing projects which are also in the 1,000 square feet 
or less range. 

It is again suggested to City Council that we should be attempting 
to provide a variety of housing in Champlain Heights. On the 
one hand we have low cost townhouses which were constructed at 
an approxiinate price of $16,000 per unit and are now listed at 
$22 ,000-$23 ,000 per unit. On the other hand, we have single- 
family homes which market at $4 5 , 000 - $ 50 , 000 . Except for approx- 
imately iOO units of townhouses being built in Area A by 
Community Builders Ltd. which sell for $35,000+, there are no 
townliouse units in t)ie medium cost range. 

We suggest that medium cost housing at the present time repres- 
ents housing costing $30,000. This is higher than the figure 
of $25,000-$30,000 quoted to City Council in the report dated 
June 18th, 1972. The reason for this is that housing costs 
have risen. A recent survey indicates that townhouses sell 
for $20-$25 per square foot of living area excluding cellars. 
At these figures, to build a building of minimal standard for 
a three-bedroom unit of 1,100 square feet it will cost in the 
order of $22 ,000- $27 ,000. If one adds to this the cost of 
land at $6,000 per luii t (value is based on recent sales of 
townliouso sites in Champlain Heights), this provides units in 
the $28 ,000-$33,000 range. This range is medium cost liousing. 
Co-operative housing is low cost subsidized housing by virtue 
of tlie fact that such developments get a preferred interest 
rate and an extended loan period (40 years) . The persons who 
qualify tor the co-operative housing Site //IB were in the 
$0,000-$8,000 income range. C.M.li.C. gave a special concession 
to the United Co-operative liousing Society in permitting 10% of 
the units to be occupied by persons earning more than this range 
in return for the Society providing lOt of the units for sale 
to C.M.li.C. for persons below this income range. 

The abao statement is not meant to imply tluit co-operative 
housing cannot be built for people of medium and high income 
but jteople in these liigher income groups must pay conventional 
interest rates and be given a lesser tern (25 )'cars) . It is 
suRj;ostod, however, that although some i>cople may prefer this 
type ol tenure, ge!\cially, tiio advantages from the point of 
view of I'inancial gain and flexibility of movement \\'ould limit 
the iiumlors of peo()!e interested. A person earning $8 ,000 per 
year can be expected to afford a $ 16 , 000 - $ 20 , 000 mortgage (9° 
for 25 ytar^). A person making $10,000 per year with some 
downpa y;;ieii t would be ]n a position to purchase a medium cost 
unit .ill t.lic $2H,000-$33,000 range. 

Ri-.COiMMiii\' l )ATION: 

It is RrCOMMliNDini THAT Council: 

1. Docs not consider t!ie release of Site *20 to one particular 
g roup 

2. RealTinus t!ie principles of marketing on a fixed price 
and compel it i\e design basis 
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BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd ) 

Report of Standing Committee 
on Housing, April 10 (cont'd) 

Clause 2(a) contd . 


3. Reaffirms the principle that Champlain Heights has enough 
subsidized and low cost housing and that the City should 
be endeavouring to introduce medium cost housing to encourage 
a variation of housing catering to all social and economic 
needs . 

However, if City Council still wishes to market another site for 
low cost housing, they should be prepared to entertain proposals 
from other non-profit groups. " 


MOVED by Aid. Harcourt, 

THAT the Committee's recommendation in Clause 2(a) of the 
report of the Standing Committee on Housing, dated April 10, 1973, 
be adopted after changes: as follows: 

"the word 'tendered' in the first line of the recommendation 
be changed to read 'offered' and the price range referred 
to be altered to read $20,000 to $30,000". 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Volrich, 

THAT consideration of the matter be deferred for one week 
and in the meantime the Fraserview Killarney Area Council be 
given an opportunity of commenting on the Housing Committee's 
proposal . 

- LOST 

(Aldermen Bowers, Gibson, Harcourt, Hardwick, 
Linnell, Marzari, Massey and Rankin, and the 
Mayor voted against the motion) 


The motion of Alderman Harcourt was put and CARRIED UNANIMOUSLY. 

BALANCE OF REPORT 

MOVED by Aid. Harcourt, 

THAT Clauses 2 (b) and (c) and 3 to 7 inclusive of the 
report of the Standing Committee on Housing, dated April 10, 
1973, be received for information. 

- CARRIED UNANIMOUSLY 


(During consideration of the foregoing matter. 
Alderman Linnell left the meeting) 
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G(i) Report of Standing Committee on 
Social Services, April 12, 1973 

The Council considered this report of the Standing Committee 
on Social Services which contains clauses identified as follows: 


CI. 1; 
CI. 2; 

CI. 3 
CI. 4 
CI. 5 


Greater Vancouver Mental Health Project 
Opportunity Rehabilitation Workshop - Grant 
in Lieu of Taxes 

Grant Request - Helping Hand Council 
Dunbar - West Point Grey Youth Problem 
Integration of Provincial Social Service 
Workers with City Social Service Workers - 
Department of Welfare & Rehabilitation 


Clause 2 


MOVED by Aid. Bowers, 

THAT the recommendations in this clause be deferred pending a 
report from the Director of Social Planning in respect of a grant 
to this Organization. 


CARRIED UNANIMOUSLY 


Balance of Report 


It was agreed that the balance of this report would be 
considered by Council at its next meeting. 


H. Report of Standing Committee 
on Civic Development 

April 12, 1973 

The Council considered this report of the Standing Committee 
on Civic Development which contains clauses identified as follows: 

CI. 1: A Proposal for Downtown Development 
CI. 2: Historic Area Advisory Board 

MOVED by Aid. Hardwick, 

THAT the Committee's recommendations contained in Clauses 1 
and 2 be adopted. 

- CARRIED UNANIMOUSLY 

I. Report of Standing Committee 
on Civic Development 

April 17, 1973 

Oakridge Expansion Proposal 

MOVED by Aid. Hardwick, 

THAT the recommendation in the report of the Standing 
Committee on Civic Development, be adopted. 

- CARRIED UNANIMOUSLY 


J. Regional District Matters 

In view of the meeting of the Greater Vancouver Regional 
District to be held Wednesday, May 2nd, an opportunity was given 
to the members of Council to raise Regional District matters. 

In this regard, the Regional District communication dated 
April 25th was noted from the District's Acting Director of Planning 
on the subject of the Vancouver International Airport and Related 
Issues, in which a G.V.R.D. proposal is set out together with 


cont 'd. 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (Cont'd) 

Regional District Matters 
(continued) 


comments by the Tri-Level officials on Federal proposals. 

MOVED by Aid. Hardwick, 

THAT this report from the Acting Director of Planning of the 
Regional District in respect of the Vancouver International 
Airport, be received. 

- CARRIED UNANIMOUSLY 

K. Proclamation: Miles for 
Millions Walk Day 

The Board of Administration under date of April 30, 1973, 
submitted the following report: 

"The City Clerk reports as follows: 

'A communication addressed to the Mayor and Members of 
Council dated April 5, 1973, has been received from the 
Miles for Millions Chairman, requesting Sunday, May 6, 
1973, be proclaimed Miles for Millions Walk Day in 
Vancouver. 

Council support and co-operation is requested to make 
this year's walk as successful as in previous years. 

The City Engineer recommends that permission for the 
Miles for Millions Walk, starting at 7:00 a.m.. 
May 6, 1973, from the Seaforth Armoury be approved, 
subject to the requirement that any additional 
expenses incurred by the City for street cleaning be 
borne by the Miles for Millions Association. ' 

Your Board submits the foregoing report for the CONSIDERATION 
of Council." 

MOVED by Aid. Rankin, 

THAT the recommendation of the City Engineer contained in the 
foregoing report, be approved. 

- CARRIED UNANIMOUSLY 

L. Board of Administration Property 
Matters (Supplementary) 
April 30, 1973 

The Council considered this report containing clauses 
identified as follows: 

CI. 1: Request to Use City-owned Lands Situated at Jackson 
and Pender Streets for a Carnival Show 

CI. 2: Lease of City Lot 23, Block 104, D.L. 541 

1200 Block Richards Street 
CI. 3: Assignment of Lease from Vancouver Racquets Club 

and Badminton Building Ltd., to Vancouver Racquets 

Club — N/W Comer Ontario Street and 33rd Avenue 
CI. 4: Demolition - False Creek Building #14 

Former V.I.E. Works 

MOVED by Aid. Hardwick, 

THAT the recommendations of the Board of Administration and the 
Supervisor of Property and Insurance contained in Clauses 1 to 3 
inclusive in the foregoing report, be adopted and clause 4 received 
for information. 


- CARRIED UNANIMOUSLY 
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M. Demolition of Buildings 

The Corporation Counsel under date of April 16, 1973, 
submitted the following report: 

"At its meeting of April 3rd, 1973, Council instructed the 
Director of Planning and the Corporation Counsel to report 
back on a form of Charter Amendment to enable Council to 
control the demolition of buildings when it is considered 
in the public interest to do so. 

The Corporation Counsel reports that since that date an 
amendment to the Municipal Act has been brought forward 
by the Government. It seems only logical to apply for 
the same type of amendment to the Charter. On the other 
hand, experience over the next few months may indicate 
whether the legislation is workable or not and what, if 
any, defects have become apparent. 

The amendment is quoted in full in the second clause of 
the report of the Standing Committee on Civic Development 
of April 12, 1973, submitted to Council on May 1, 1973." 

MOVED by Aid. Rankin, 

THAT the foregoing report of the Corporation Counsel be 
received for information. 

- CARRIED UNANIMOUSLY 

N. Report of Special Committee 
re False Creek 
April 30, 1973 

The Special Committee re False Creek under date of April 30th, 
1973, submitted the following report: 

"From the meeting of April 24, 197 3. 

1. Memorandum Minutes of 
April 10, 197 3 

At the meeting of the Special Committee held on Tuesday, 
April 10, 197 3, no quorum was present and consequently, a Memorandum 
Minute for record purposes only was made and submitted to this 
meeting. The Committee reviewed the three items in this Memorandum 
Minute as follows: 

(a) Technical Assistants 

The explanation given at the last meeting of the Committee was 
summarized for the members present at this meeting and after 
discussion the Committee 

RECOMMENDS that two Technical Assistants be authorized for the 
False Creek Team, classification subject to review of the Director 
of Personnel Services. 

(b) Per Diem Consultants 

The Assistant Director - Civic Development explained to the 
members of the Committee who were absent at the last meeting, the 
nature of the employment of these consultants and gave illustrative 
examples of the type of work they would be doing. After discussion, 
the Committee 

RECOMMENDS that $ J, 000. 00 be authorized at the present time for per 
diem consultants subject to informal reports back to this Committee 
on consultants use and a formal report back to this Committee on 
June 15, 1973. 

(c) False Creek Public Information Program 

At the April 10th meeting of the Committee, the Director of 
Social Planning submitted a report detailing the proposed 
disbursements of the $20,000.00 fund Council approved in advance 
on the recommendation of this Committee on April 10, 1973. The 
Committee 


cent 'd 
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Report of Special Committee re False 
Creek, April 30, 1973 (cont'd) 


REC0W4ENDS that the disbursements of the $20,000.00 established 
for the False Creek Public Information Program be as detailed in 
the report of the Director of Social Planning dated April 10, 1973. 


2. Marina; Marathon Lands 

Submitted to this meeting of April 24th° by' Mr. Mark Guslits, 
a member of Sankey Architecture, was an explanation of the proposed 
marina to be developed on certain Marathon lands on the north shore 
of False Creek west of Connaught Bridge. The representative of the 
Architect and the principals of False Creek Marina Limited, the 
owners, gave an explanation of the design and the various functions 
of the land-based and water-based developments. 

Also submitted at this time was a report of the Assistant 
Director - civic Development giving seven (7) points of factors 
considered by the False Creek Team in assessing the design. 

The Committee was advised of the following points by the 
representatives of the firm and the Architect: 

the marina will have space for 394 boats. 

- there will be boat and boat accessory sales and related 
offices, a restaurant, washrooms, showers and laundry 
facilties in the building. 

the restaurant will be on three levels in the building. 

the site of the building and its connections to land 
services have been related to Marathon's proposed Roundhouse 
Square development and has a plaza on the north side of the 
building and parking north of that again. 

there will be 6,000 square feet of boat and boat accessory 
sales space in the building. 

the restaurant will seat approximately 250. 

- the marina is designed for boats of 20 to 45 feet in length. 

there will be 300 parking spaces for both the restaurant 
and the marina and during the course of Marathon's development 
of their lands, an equal amount of parking an equal distance 
from the building will be maintained. It was noted that the 
parking lot is not in the described leased area to False Creek 
Marina Limited. 

- there will be a boat hoist and a tidal ramp. 

the shore treatment proposed is riprap to maintain the 
angle of repose of bante and is considered temporary by both 
the Talse Creek Marina Limited and Marathon. 

- Marathon advised, through the representative present, that 
they were not prepared to commit themselves on any water edge 
definition or treatment beyond that necessary for marina 
operation at the present time. Marathon advised that they 
want to use the riprap type of treatment as they expected the 
finalization of their design and development on their water 
edge treatment within three years at the outside. 

the marina will have vehicular access from both the east 
and west sides. 

After receiving the explanation and information from the 
representatives of False Creek Marina Limited, Marathon Realty 
Limited and the Architects, the Committee raised the following 
points : 

the riprap edge is not acceptable to this Committee. 

public access to the water must not only be available, but 
be inviting. The public should feel free to walk through the 
marina development. 

It was noted that by considering this marina and the 
implications connected with it, that precedents are being 
set. 


cent 'd 
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Report of Special Conunittee re False 
Creek, April 30, 1973 (cont'd) 


the Comnittee expressed concern about the possiblity of 
a convenience given for customers between boat sales and 
marina space rental. 

- the Committee noted the 8 -foot width of the decking and 
suggested that this might be better if 12 feet wide. 

the Committee was concerned that the Marathon riprap 
treatment of the water edge on a temporary basis might be . 
a precedent. 

- Marathon declined to guarantee there will not be other 
marina applications on the north shore of False Creek 
fronting their lands. 

The Committee reviewed the report of the Assistant Director - 
Civic Development dated April 24, 1973, and after further discussion, 

RECOMMENDS that the scheme be approved in principle subject to the 
passage of the necessary amendment to the Zoning and Development 
By-law and subject to the developer amending the design taking into 
account comments made by the Committee at this meeting. 

Commissioner McCreery, as a member of the firm involved in the 
design, requested to be released from voting on this matter. Leave 
to abstain was granted. 


3. B.C. Floating Homes Association 

At a previous meeting of the Committee, the B.C. Floating 
Homes Association submitted a request for consideration of the 
development of a live-aboard facility in False Creek to replace 
the facilities which will be removed when certain present 
operations are discontinued by City instruction. The B.C. Floating 
Homes Association was requested to give further consideration to 
their request and to come back to the Committee with some firm 
proposals . 

Mr. K. Renaud and Mr. D. Cox submitted the design for a 
water facility for the Coast Floating Homes Association prepared 
by the Urban Design Centre. Mr. Renaud spoke to the designs shown 
in the submission. 

The following are notes made during Mr. Renaud 's oral 
submission : 

the submission shows two kinds of marina 'asterisks' and 
•floating streets'. 

both designs are for approximately 50 boats and take two 
acres of water. 

amenities for the floating community would be on water 
rather than on land, i.e. on barges. 

fifty boats is considered the optimum size. 

a live-aboard community should be in one area. This would 
provide easier servicing. 

- the Association would prefer if the Committee would set 
aside certain areas for live-aboards and provide different 
regulations than for marina operations. 

the Association is thinking in terms of a co-operative 
venture by live-aboards and noted that financing for a 
co-operative would be tied to the length of lease they were 
able to negotiate. 

shore facilities for a live-aboard corrmunity could be part 
of a larger marina operation. 


the Association accepts the Committee's concern that water 
area use be to the best advantage of all concerned. 

the Association accepts the responsibilty for payment of 
normal City services, i.e. arc prepared to pay 'taxes'. 

representatives of False Creek Marina Limited advised they 
could accommodate approximately 30 live-aboards. 


cont 'd 
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Report of Special Coiranittee re False 
Creek, April 30, 1973 (cont'd) 

The Conanittee noted that there were several points needing 
consideration, i.e. should live-aboards be in marinas or should 
they not be separate communities providing specific amenities. 
After further discussions, the Committee 

RECOMMENDS to the Vancouver City Council that it look with favour 
on a limited amount of live-aboards on False Creek perhaps along 
the lines suggested here today, and 

FURTHER RECOMMENDS that the Finance Department be asked to 
investigate and report back on the implications of the recently 
passed amendments to the Provincial Government Legislation whereby 
mobile homes can be taxed and are eligible for homeowner and home 
acquisition grants to determine the applicability of such 
legislation to live-aboards. 

The Committee noted that there were two possibilities for 
developing a live-aboard community where the City would be directly 
involved - a co-operative as part of a Civic marina in Sub-Area 6 
or as part of another Civic marina. 

Park Commissioner McCreery raised the matter of the Park Board 
being given a commitment by Vancouver City Council that all marinas 
fronting City-owned lands would be operated by that Board and after 
discussion, the Committee 

RESOLVED that the Vancouver City Council be advised that 
the False Creek Committee approve in principle the request of the 
Park Board to operate a marina or marinas in Sub-Area 6, recognizing 
that size and placement of a marina or marinas must await further 
planning processing. 

4. B.C. ecu, and the False Creek Project 

The Architect for the B.C.C.C.U. Project in Sub-Area 10 was 
present at the meeting and spoke to the concerns of the Credit 
Union in connection with their proposed development. The Assistant 
Director - Civic Development, under date of April 19, 1973, submitted 
a report itemizing eight (8) questions put by the Credit Union and 
suggested replies. 

The committee considered the report and the replies and 
concurred with the information given by the Assistant Director - 
Civic Development and in connection with Item 3 of the report: 

"Will the heights of the buildings to the South of our 
property be controlled to prohibit overshadowing of 
the residential areas?" 

The Committee 

RECOMMENDS that the Director of Planning and Civic Development be 
instructed to investigate and report back on an amendment to the 
Zoning and Development By-law to provide a height limit of 40 feet 
on the area bounded generally by Burrard, Granville, Fourth Avenue 
and False Creek, so as to control the shadow pattern from develop- 
ments on these lands. " 


MOVED by Aid. Hardwick, 

THAT the Committee's recommendations in Clauses 1, 2, 3 and 4 
contained in the foregoing report be adopted, and the resolution 
of the Committee in clause 3 be received for information. 


- CARRIED UNANIMOUSLY 
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DEPARTMENT & OTHER REPORTS (cont'd) 


O. 


Single Men's Unit: 
517 Hamilton Street 


The Board of Administration |under date of April 30, 1973, 
submitted the following report: i f 


•Tfh« Director of Welfare and Rehaibllitation reports as follows: 

'City Council is well aware o^ the unsatisfactory working 
conditions in the Single Men's Unit, The offices are over- 
crowded, and over the past year there have been several 
instances of water coming through the ceiling from the top 
floor which is a hotel. 


The staff at the Single Men's Unit are working under extremely 
difficult conditions, and the result of this is frequent 
complaints and a high absentee rate. 

As instructed by the Standing Committee of Council on Social 
Services, the Department of Welfare and Rehabilitation, in 
cooperation with the Property and Insurance Division, has been 
exploring improved office arrangements for the Single Men's 
Unit operation. 

On April 50, 1975, a flooding of the Single Men's Unit offices 
occurred as a result of an over-flowed toilet from the hotel 
above. Our staff assisted in cleajxiing up the mess and agreed 
to work at the Single Men's Unit on April 50U> — but several 
stated they were unwilling to come back the next day unless 
some alternative arrangements were made. Their primary con- 
cern at this point is that the water damage, in their opinion, 
constitutes a health hazard. 

Accordingly arrangements have been made to relocate the Single 
Men's Unit, on a temporary basis, on the second floor of Pacific 
Hostel, The move will take place on the evening of April 50Ui, 
There will be certain costs involved in moving expenses, tele- 
phone installations, electrical installations, and perhaps a 
number of miscellaneous items. Funds were not provided in the 
1975 Departmental Budget to cover these costs. 

There are two immadiate problems; namely - 

A, To clear the top floor of tenants and eliminate a 

repetition of water damage. The Property and Insurance 
Division has iiscassed with the agent for the owner of 
the building the possibility of terminating the lease on 
the second fl^or. The agent has confirmed that the lessee 
of the second floor would vacate same for an approximate 
amount of S20,000 and the City would be required to take- 
over the existing rental of the second floor at approxi- 
mately $9»000 per annum. The current lease of the second 
floor is eight years, from February 1st, 1972, 


B, To relieve th? ov ?r-crowding. The Property and Insurance 
Division are sxploring suitable office accommodation to 
accommodate o ir Rehabilitation staff and supporting clerical 
staff currently housed at the Single Men's Unit. Space is 

required for 15 staff. The Property and Insurance 
Division advises that approximately 4200 square feet 
of suita1)le office space is available at 402 West Pender 
Street @ $5,00 per square foot per annum, and Includes 
heat, lif;ht, janitor service and decorating, A one- 
year leai;e can be obtained, 
,.> 

The acqui sition of this 4200 square feet on a one-year 
basis would eliminate the current over-crowding and 
would pre vide for a much more effective and efficient 
operation in our Financial Services and our Rehabilitation 
Services for single men. 

The Comptroller of Accounts advises that there is no money 
allocated for the above purposes in the Departmental Budget 
and that thei e expenses will have to be met from the Contingency 
Reserve. 


cent ' d. . . . 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

Single Men's Unit: 

517 Hamilton Street (cont'd) 


RECOMMEMDATICNS 

1, THAT City Council approve the expenditure of funds required 
to relocate the Single Men's Unit to Pacific Hostel, and 
that these costs come out of the Contingency Reserve, 

2, THAT City Council approve the expenditure of funds required 
to relocate the Single Men's Unit from Pacific Hostel back 
to 517 Hamilton Street vrhen the offices are ready for 
occupancy, and that these costs come out of the Contingency 
Reserve. 

3, THAT the Property and Insurance Division be authorized to 
negotiate with the lessee of the second floor of 51? 
Hamilton Street, the purchase and takeover of the existing 
lease, ani that the required costs come out of the Con- 
tingency Reserve, 

THAT the Property and Insurance Division be authorized to 
rent approximately ^^200 square feet of office space at 
^^02 West Pender Street to accommodate the Rehabilitation 
Section of the Single Men's Unit for a period of one yeear, 
at a rental of 83«00 per square foot, and that these costs 
be met frjm the Contingency Reserve.' 


YOUR BOARD RECOMMEKDS that Council approve the foregoing recommendations 
of the Director of Well are and Rehabilitation and that the entire 
matter of a permanent Jocation for the Single Men's Unit operation be 
referred to the Board of Administration." 


MOVED by Aid. Rankin, 

THAT the foregoing recommendations of the Board of Administration 
and the Director of Welfare and Rehabilitation be adopted. 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Hardwick, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Gibson, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 

BY-LAWS 


1. BY-LAW TO LEVY RATES ON ALL TAXABLE 
PROPERTY ON THE REVISED ASSESSMENT 
ROLL OF THE CITY OF VANCOUVER 


MOVED by Aid. Bowers, 
SECONDED by Aid. Gibson, 

THAT leave be given to introduce a By-law to levy rates on 
all taxable property on the revised Assessment Roll of the City 
of Vancouver to raise a sum which, added to the estimated revenue 
of the City from other sources will be sufficient to pay all 
debts and obligations of the City, falling due within the year 
1973, and not otherwise provided for, and the By-law be read a 
first time. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers, 
SECONDED by Aid. Gibson, 

THAT the By-law be read a second time. 

- CARRIED UNANIMOUSLY 
cont ' d . . . . 
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BY-LAWS (cont'd) 

By-law to levy rates on all taxcible property 
on the revised Assessment Roll of the City 
of Vancouver (cont'd) 

MOVED by Aid. Bowers, 
SECONDED by Aid. Gibson, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Bowers, 
SECONDED by Aid. Gibson, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers, 
SECONDED by Aid. Gibson, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal. 

- CARRIED UNANIMOUSLY 

(The By-law received three readings) 

2. BY-LAW TO LEVY A RATE ON PROPERTY TO RAISE 
MONIES REQUIRED TO BE PAID TO THE GREATER 
VANCOUVER REGIONAL HOSPITAL DISTRICT 


MOVED by Aid. Bowers, 
SECONDED by Aid. Harcourt, 

THAT leave be given to introduce a By-law to levy a rate on 
property to raise monies required to be paid to the Greater 
Vancouver Regional Hospital District, and the By-law be read a 
first time. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers, 
SECONDED by Aid. Harcourt, 

THAT the By-law be read a second time. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers, 
SECONDED by Aid. Harcourt, 

THAT Council do resolve itself into Committee of the Whole 
to consider and report on the By-law, Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Bowers, 
SECONDED by Aid. Harcourt, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


cent 'd. . . . 
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BY-LAWS (cont'd) 

By-law to Levy a rate on property to raise 
monies required to be paid to the Greater 
Vancouver Regional Hospital Diatrict (cont'd) 


MOVED by Aid. Bowers, 
SECONDED by Aid. Harcourt, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal. 

- CARRIED UNANIMOUSLY 

(The By-law received three readings) 


3. BY-LAW TO REPEAL BY-LAW NO. 4349 
(Rezoning re Shannon Property) 

At this point. Alderman Bowers took the Chair as the Mayor 
was not present when the By-law received two readings on 
April 18, 1973. 

MOVED by Aid. Volrich, 
SECONDED by Aid. Hardwick, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, Alderman Bowers in the Chair. 

- CARRIED 

MOVED by Aid. Volrich, 

THAT the Committee of the Whole rise and report. 

- CARRIED 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Volrich, 
SECONDED by Aid. Hardwick, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED 

MOVED by Aid. Volrich, 
SECONDED by Aid. Hardwick, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal. 

- CARRIED 

(The By-law received three readings) 

(Aldermen Harcourt, Linnell and Mayor Phillips 
did not vote on this By-law, not having been present at 
the April 18th Public Hearing) 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Gibson, 

THAT the report of the Corporation Counsel under date of 
May 1, 1973, as instructed by Council on April 18th, be received. 

- CARRIED 

(Aldermen Harcourt, Linnell and Mayor Phillips 
were excused from voting not having been present at the 
April 18th Public Hearing) 


At this point, the Mayor resumed the Chair. 
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MOTIONS 

1. Leave of Absence: Alderman Gibson 
May 15 to June 22, 1973, Inclusive 

MOVED by Aid. Rankin, 
SECONDED by Aid. Harcourt, 

THAT Alderman Gibson be granted leave of absence for the 
period May 15 to June 22, 1973, inclusive. 

- CARRIED UNANIMOUSLY 


ENQUIRIES AND OTHER MATTERS 


Alderman Hardwick 
Discharge of Effluent into 
False Creek by Ocean 
Construction Supplies Ltd. 


referred to a legal ad in the news- 
paper asking permission to discharge 
effluent into False Creek. The 
Alderman felt action should be taken 
to oppose this request and therefore 
it was 


MOVED by Aid. Hardwick, 
SECONDED by Aid. Rankin, 

THAT an appropriate letter be forwarded by the Mayor to the 
appropriate authorities in Victoria expressing the City's 
objections to the continued discharge in False Creek by Ocean 
Construction Supplies Ltd. 

- CARRIED UNANIMOUSLY 


Alderman Rankin 
Self-Serve Gas Stations 


raised the question of self-serve 
gas stations and was answered by 
the Mayor to the effect that a meetin 
would be held in the near future with 
representatives of the Gasoline 
Retailing Industry to discuss 
retailing matters. 


Alderman Hardwick 
Downtown Planning 


made reference to Downtown planning 
and efforts being made at the City 
and Provincial level in respect of 
co-ordination in such planning. 


The Council adjourned at approximately 11:20 p.m. 


***** 


The foregoing are Minutes of the Regular Council meeting 
of May 1, 1973, adopted on May 1973, as amended. 

MAYOR ' 



A-4 


Board of Administration, April 27, 1973 .... (BUILDING - 1) 

BUILDING AND PLANNING MATTERS 

CONSIDERATION 

!• Development Permit Applications in 

Kitsilano: Kitsilano Area Resources 
Association 


The Deputy Director of Planning and Civic Development and the Directo: 
of Permits and Licenses report as follows: 

"Council, on March 20, 1973 agreed to hear a delegation from the Kitsilano AreJ 
Resources Association regarding the Association's request that an additional 
copy of development permit information be supplied to the Kitsilano Planning 
Centre. Copy of the Association's letter of March 8, 1973 is attached as an 
appendix to this report. 

We recognize the concern being evidenced in local communities regarding poten- 
tial development and the uncertainty and anxiety which is sometimes caused 
through lack of information. This concern has become more apparent recently, 
particularly because new development generally involves a more intensive use 
of the property than hitherto. At present, formal arrangements are being i 
considered for supplying information on development permit applications, 
rezoning applications and similar matters in the West End. Surmiarized 
information on development permit applications and related matters would be 
made available for use in the Local Area Planning Office. This system can 
provide for the supply of certain basic information, rather than the complete 
development permit application material including plans. If, in due course, 
local area planning programs are undertaken in other communities, we would 
anticipate a similar arrangement becoming operative in these areas. 

Subsequent to the request from the Kitsilano Area Resources Association, a 
request was made by the West Broadway Citizens Association to the Standing 
Committee on Community Development of March 29, 1973 that this group and the 
Kitsilano Information Centre be notified on all development permits in the 
area between Larch and Highbury Streets, 8th and 10th Avenues. There have 
been indications that other communities are also concerned about receiving 
such information. 

Approximately 3,800 development permit applications are processed every year, 
with the daily total varying from 10 to 36. At present, information is 
available at the Zoning Counter in the Department of Permits and Licenses 
regarding both the filing and subsequent issuing etc., of any development 
permit application for a specific property. No procedure, however, exists 
for such information to be provided for larger areas. 

The Zoning and Development By-law provides that for most Development Permit 
Applications, three sets of plans or drawings be submitted. Two sets are 
retained by the City, (one for the Development Permit Register File, the 
other for use by the Building Division in checking Building Permit Applica- 
tions). The third set is returned to the applicant after processing of the 
application has been completed. 

If complete Development Permit Applications, including all drawings, plans, 
and other supporting information were circulated to area groups, considerable 
misunderstanding may be expected. Application drawings are not always 
complete, are often revised, sometimes withdrawn. They can be in considerable 
detail, or be very simple preliminary drawings, depending on nature of appli- 
cation. It cannot be emphasized too strongly that most Development Permit 
Application plans, when being examined by members of the public, require 
additional explanation and clarification. 

Discussion with a representative of the Kitsilano Planning Centre has confirme< 
that the Planning Centre does not wish to be in the position of interpreting 
plans, but rather to be able to show them to interested residents and owners. 
It was suggested that the Planning Centre staff would be prepared to come to 
the City Hall to keep in touch with changes to the plans while the application 
was being processed. The representative suggested also that the procedure 
requested might, by getting information to the community earlier, reduce the 
load and time required for processing within the City administration. 


cont'd. . . . 
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Board of Administration, April 27, 1973 .... (BUILDING - 2) 
Clause No. 1 continued 


Should City Council wish information made available on the filing of Develop- 
ment Permit Applications, a copy of every development permit application, 
which contains basic information as supplied by the applicant, could be placec 
daily on the public counter within the Department of Permits and Licenses on 
the second floor of the East Wing, City Hall. 

Any person or group representative could examine these past daily records and 
a xeroxed copy of any particular application obtained if requested. Followin; 
this, a request to see the drawings or any other information submitted in 
support of any particular application could be made at the public counter. 

A Scunple Development Permit Application is attached. 


Any Development Permit Application displayed in the public area would be with 
drawn after 90 days, leaving the current three months always available. 

However, with such procedure, it will mean that existing staff resources in 
the Development Division of the Department of Permits and Licenses would be 
inadequate to deal with the clerical involvement and the greatly increased 
volume of public enquiries the new procedure would generate. Accordingly, 
the staff of the Development Division would require to be increased by one 
Plan Checking Assistant I , at an annual cost of $11, 352. 00 
calculated at the top step of the salary range and including 
fring benefits. (Classification subject to Director of Personnel 
Services Review) . 

In addition, should City Council so wish, upon an approved request of any 
group or organization for a specified area involvement, all development permi 
applications could be checked against such area. A xeroxed copy of any appli 
cation from within the area would be mailed to the group. The xeroxed copy 
would be of the Application Form only. A representative of the area could 
then personally examine the supporting plans etc., as outlined in the previou 
procedure. 

The Director of Permits and Licenses could also arrange to have a weekly list 
of development permit applications to be published in the Journal of Commerce 
This Journal is already providing as a service to its readers, lists of 
building permits issued, licenses issued, etc. 

Having regard to the volume of development permits and the changes often 
occurring during processing as indicated above, it is most advisable that 
examination of any plans, drawings or other supporting information accompany ii 
development permit applications, should continue to be at the public counter 
in the Department of Permits and Licenses with staff available to assist in 
explaining the proposed plans and relationship to the Zoning and Development 
By-law and related procedures. 

If Council consider that the foregoing procedures should be implemented, 
including the required additional staff position, it is suggested such imple- 
mentation be for a trial period of 6 months only, with Council having further 
report on the effectiveness and actual use of the information provided." 

Your Board submits the foregoing report of the Deputy Director of 
Planning and Civic Development and the Director of Permits and 
Licenses for the CONSIDERATION of Council. 

The Kitsilano Area Resources Association will be appearing 
on May 1, 1973, as a delegation as per Council's previous 
instructions. 
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PROPERTY MATTERS 


RECOMMENDATION 

1. W/S Main Street Norbh of 1st Avenue 
Sale Portxon of Lot 


The Supervisor of Property and Insurance reports as follows: 

"Lot F, Block 2, D.L. 200A and D.L. 2037, was acquired by 
the City from Fletcher Lumber Ltd., in 1967 in connection 
with the Columbia -Quebec Connector and subsequently leased 
back to the company for a term of 20 years. 

This lot comprises approximately 38,900 sq. ft. and is 
zoned M.2 - Industrial. The property line between Lot F 
and Lot 6 to the South is irregular and as such complicates 
the development of Lot 6 . 

The proposal made by Beedie Construction Co. Ltd., the owners 
of Lx>t 6, is that the City convey to them a triangular portion 
of Lot F comprising a^sproximately 2,400 sq. ft. (as shown on 
the attached plaja), subject to the following conditions :- 

1. Consolidation with their Lot 6, Block E, D.L. 2027 
to form one parcel. 

2. Sale Price - $4.50 sq. ft. 

3. Date of sale - Date of Council approval. 

4. Their paying prop>ortion of 1973 taxes as if 
levied, registration fees, survey costs and 
documentation costs. 

5. Conveyance of strip subject to the limitation that 
no building on Lot F is left encroaching on Lot 6. 


Fletcher Lumber have agreed to the sale of this portion of their 
leasehold area subject to the following conditions :- 

(a) Their rent to the City being reduced from $1,200.00 
per month plus taoces to $1,170.00 per month plus 
taxes as if levied. 

(b) Beedie Construction to construct a fence on the new 
Southerly property line and move a garage from the 
area being sold. 

Item (b) is to be covered by sketch aind specifications, aaid both 
parties have agreed that the decision of the Supervisor of 
Property & Insurance will be binding in the event that they are 
in dispute over item (b). 

The Director of Planning & Civic Development has no objection 
to the sale and the Supervisor of Property & Insurance is of the 
opinion that the sale price represents market value. 

RECOMMENDED that the portion of Lot F, Block 2, D.L. 200A 
and D.L. 2037 shown outlined on the attached plan be sold to 
Beedie Construction Co. Ltd., subject to the foregoing 
conditions . " 

Your Board 

RECOIMENDS the foregoing recommendation of the Supervisor of Property 
& Insurance be adopted. 


2hc> 
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BOARD OF ADMINISTRATION, APRIL 2?, 1973 (PROPERTIES - 2) 


2. ACQUISITION FOR PARK SITE #10 
1^.16 East 7th Avenue 
2321 Guelph Street 

The Supervisor of Property aind Insuraoice reports as follows :- 

"N^ of Eh of Block 104, D.L. 264A, known as 416 East 7th 
Avenue and 2321 Guelph Street has been offered for sale to 
the City by the owners. This property forms part of Park 
Site #10, which is listed under Table I of Park Sites I\irchases 
Program 1971-1975, confiinned by City Council on December 15th, 
1970, It is noted that the acquisition of this property will 
mean that the City will have title to approximately 50% of 
the block bounded by Prince Edward Street, 7th Avenue, Guelph 
Street and 8th Avenue. 

These premises comprise 2 dwellings on a large lot, 81' x 132'+_, 
zoned RM-3. 

416 East 7th Avenue ; 

This is a 2 storey frame dwelling plus part basement, 
with a main floor area of 784 sq. ft,, erected in 1908, 
This dwelling contains 7 rooms plus a utility room, 4 
plumbing fixtures, has a patent shingle roof, wood 
siding exterior, concrete and stone foundation and is 
heated by an automatic gas-fired furnace. This dwel- 
ling is in good condition for age and type and is 
occupied by the owners, 

2321 Guelph Street ; 

This is a single storey non-basement frame dwelling with 
a main floor area of 664 sq, ft., erected in 1895, This 
dwelling contains 4 rooms, 3 plumbing fixtures, has a 
patent shingle roof, wood siding exterior, and is heated 
by an automatic gas-fired furnace. The owners have spent 
a considerable amount of money on this dwelling in the 
past 2 years, such as a new heating system, new hot water 
system, interior renovations and a new roof. This 
dwelling is occupied by tenajits. 

Following negotiations with the owners' representative, they 
are prepared to sell for the sum of $73,500.00 on the under- 
standing that the seile date be April 16th, 1973 and that they 
be permitted to retain rent-free possession until July 31st, 
1973, and thereecftor at a monthly rental of $250.00. 


It is considered that this price is fair and equitable and 
represents market value in this axea. It is proposed to 
demolish these dwellings when the present owners vacate. The 
Parks Superintendent concurs in the purchase of this property. 

RECOMMENDED that the Supervisor of Property and Insurance be 
authorized to acquire the above property for the sum of 
$73,500.00 on the foregoing basis, chargeaLble to Code #4189 - 
Park Board Clearing Account." 

Your BoaLCd 

RECCX^IMENDS the foregoing recommendation of the Supervisor of 
Property and Insurance be adopted. 
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BOARD OP ADMINISTRATION, APRIL ?:] , 1973,, (PROPERTIES - 3) 

3. ACQUISITIONS FOR ARBUTUS-BURRARD CONNECTOR 
AND PARK SITE #9 

The Supervisor of Property and Insurance reports as follows :- 

"The below properties, which are under one ownership, have been 
offered for sale to the City. Part of the properties form part 
of the right-of-way of the projected Arbutus-Burrard Connector 
which is included in the 1971 - 1975 Capital Programme and is 
tentatively scheduled for development in late 1975. The badance 
of the properties form part of Park Site #9, which is listed 
under Table II of Paork Sites Purchases Program 1971 - 1975, 
confirmed by Council on December 15th, 1970. 

2210-20 Arbutus Street ; 

These premises comprise a 2 storey, duplex frame dwelling, 
plus a full basement, with a main floor area of 1,153 sq.ft., 
erected in 1914 on a lot 50' x 50 «, zoned RM-3. The dwel- 
ling contains 11 rooms (divided into 2 rental units), 10 
plumbing fixtures, has a patent shingle roof, patent shingle 
on exterior wail Is and concrete foundation. One side of the 
duplex is heated by an automatic gas-fired furnace aaid the 
other side by a coal aoid wood furnace. This dwelling is in 
fairly good condition for age and type. 

2200 Arbutus Street and 2096 West 6th Avenue ; 

These premises comjirise a 2 storey frame dwelling plus 1/3 
basement with a main floor area of 1,494 sq. ft., erected in 
1912 on a lot 50« x 70', zoned RM-3. The dwelling contains a 
grocery store and 4 room suite on the main floor, 4 room suite 
upstairs, 7 plumbing fixtures, patent and wood shingle roof, 
wood siding exterior aind concrete foundation. The main floor 
is heated by an automatic gas-fired centred heater and the 
upstairs is heated by an automatic gas-fired furnace. This 
dwelling is in fairly good condition for age auid type. 

2084 West 6th Avenue ; 

These premises comprise a Ih storey frame dwelling plus a 
full basement with a main floor area of 1,120 sq. ft., erected 
in 1920 on a lot 50' x 120', zoned RM-3. The dwelling contains 
5 rooms, 6 plumbing fixtures, patent shingle roof, wood shingle 
exterior, a concrete foundation zsid is heated by a coal aind 
wood furnace. This dwelling is in good condition for age and 
type. 

2078 West 6th Avenue ; 

These premises comprise a 1 3/4 storey frame dwelling plus a 
full basement with a main floor area of 978 sq. ft., erected 
in 1908 on a lot 50' x 120', zoned RM-3. The dwelling contains 


11 rooms (divided into 3 rental units), 11 pliombing fixtures, 
has a patent shingle roof, patent shingle on exterior walls, 
and concrete foundation. Heat is supplied by automatic gas- 
fired furnaces which are located in each rental unit. This 
dwelling is in good condition for age and type. 


All these dwellings are occupied by tenants with the exception 
of 2084 West 6th Avenue, which is occupied by the owner. it 
is proposed to continue renting these premises until required 
for the project aind to demolish when vacaint. 
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RECOMMENDATION 
Clause 3 Continued 

Following negotiations with the owner, she is prepared to sell 
the aforementioned properties for the sum of $150,000,00 as of 
May 15th, 1973, subject to the owner retaining rent-free p>osses- 
sion of the property which she now occupies axid which is known 
as 2084 West 6th Avenue until June 30th, 1973. This price is 
considered to be fair aind equitable and represents market value 
in this area. 

RECC»4MENDED that the Supervisor of Property and Insurance be 
authorized to acquire the above properties for the sum of $150,000.00 
on the foregoing basis. The sum of $113,033.00 is chargeable to 
Code #4189 - Park Board Clearing Account and the sum of $36,967.00 
is chargeable to Code #146/1901 - Arbutus-Burrard Connector." 

Your Board 

RECCM>4ENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted o 

Authority to Demolish Dwelling 
Known as 1133 Pendrell Street 

The Supervisor of Property & Inmrranoe reports as follows :- 

"Lot 17 W3r, Block 23, D.L. l85, known as 1133 Pendrell Street, is 
a 73-year old.,2j^ storey lodging house, located in the block bounded 
by Comox, Pendrell, Bute and Thurlow Streets, which lands are being 
acquired on a long range basis for future park poirposes. 

Since its acq\iisition in I963 the 6-housekeeping vinit structure has 
been rented to various private operators. 

Inspection in November, 1972 revealed the interior had deteriorated 
to the point that the living accommodation was below acceptable 
minimum steoidards, and for this reason the building was vacated. 

A complete inspection was then carried out and showed estimated expend- 
iture of at least $21,000.00 to improve the premises for renting and 
meet the present by-law standards. Such expenditure is not warranted 
for the projected limited life of the building (say 5 to 10 years). 
Its demolition would create a 33' ^ 131' open space in this densely developed 
area. 

The Park Superintendent concurs in its demolition. 
It is therefore 

RECOMMENDED that the Supervisor of Prowerty & Insurance be authorized to 
call for tenders for the demolition of the dwelling known as 113^ Pendrell 
Street." 

Your Board 

REROMMENDS that thf» foreRoing r-ecoiranendation of the Supervisor of Property & 
Insurance b* adopted. 

(Note: Photographs of building on l''ile with City Clerk and 
available in Council Chamber.) 


1M 
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5) 


INFORMATION 


5 . Demolitions 


The Supervisor of Property & Insurance reports as follows :- 

"I have received and opened quotations from various contractors 
for demolition of the structures listed below and have awarded 
the contract to the low bidders as noted ;- 


Property 

1019 Woodland 
Drive, Lot 3, 
Block 26, D.L. 
264A 


Project 

Britannia 
Community 
Services 
Centre 


Successful 
Bidder 

Bob • s Power 

Demolition 

Ltd. 


City to 

Pay Code No» 

$699.00 5830/428 


3604 Napier St. 
Lot 16, N. Pt. 
SE% Sec. 27, 
T. H. S. L. 


Replotting 
(Demolition 
authorized 
by r/c Jan. 
30, 1973) 


John Bulych 


$245.00 4812/75 


1108 McLean Drive 
S 29« of Lot 13, 
Block 40, 
D.L. 264A 


Britainnia 
Community 
Services 
Centre 


R. Short reed 


$925.00 


5830/428 


The above contracts have been confirmed by the Board of Administration 
and are reported to Council for INFXDRMATION. " 

Your Board submits the foregoing report of the Supervisor o/ Property and 
Insurance to Council for INFORMATION. 
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WORKS & UTILITY MATTERS 


RECOMMENDATIONS i 


Robson Strasse 


The City Engineer and the Acting Director of Planning and Civic Development 
report as follows: 

"In response to a letter from Mr, Roy Yacht of The Card Shop, dated February 
5, 1973, and addressed to the Mayor, the Engineering and Planning Departments 
have examined the proposal to make the 1000 and 1100 blocks on Robson Street a 
Shopping Mall on each Sattirday from 9s 00 a.m. until 6:30 p.m. 

In connection with the specific proposal by Mr, Yacht, B.C. Hydro have 
advised that they would not be able to reroute trolley coaches off this section 
of Robson Street since they do not have a sufficient ntimber of diesel units to 
provide service on a different routing. Hence, in order to allow vmrestricted 
pedestrian use of the street it wiold be necessary to 'mix' buses and pedestrian 
traffic, while keeping automobiles out. This arrangement is undesirable from a 
safety standpoint. Furthermore, there would be difficulties with the erection 
of barricades and method of restricting automobiles while allowing buses on an 
intermittent, temporary basis. The gain to pedestrians (removal of cars from 
the roadway) seems to be minimal. In the circumstances the proposed one day 
closure per week does not appear to provide sufficient advantage over the 
disadvantage to justify implementation. 

With respect to pedestrian type malls generally downtown, the report for a 
Downtown Plan, presently being prepared for presentation to City Council, 
recognizes the environmental advantages of pedestrian malls and will have 
several references dealing with the problem and specific streets will be 
suggested for further study, Granville Street is one such street and Council 
has already asked for a report on temporary closure this sunmer. 

It is RECOMMENDED that no action be taken at this time on the proposal 
by Mr, Yacht." 


2 . Local Improvements - Subsequent Procedure 

The City Engineer reports as follows: 
"GENERAL 

Projects for street improvements in the Strathcona Rehabilitation 
Project on the 'Initiative Principle* have been advanced under the pro- 
visions of the Local Improvement Procedure By-law and will come before a 
Court of Revision on May 10, 1973. 

The projects are listed by the Assessment Commissioner as follows: 

Schedule Item Description 

Initiative 41 7A 1 Pavements and Curbs. 

2 P.C. Concrete Sidewalks. 

3 Special Light Standards. 

4 Light Standards. 

CAPITAL FUNDS 

The City's share of these projects, after contributions by the Senior 
Governments, is available in the 1972 Streets and Street Lighting Capital 
Budgets. The Property Owners' share also reflects the contributions by the 
Senior Governments. 


cont ' d 
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Clause #2 (Cont 'd) 
RECOMMENDATION 

I RECOMMEND, subject to the proceedings of the Court of Revision and 
subsequent approval by Council, that: 

(a) the 'Initiative' projects in Schedule 417A be undertaken. 

(b) the Engineer be authorized to call tenders for the approved projects." 

j 3 . Sewers Program - False Creek Flats 

i 

The City Engineer reports as follows i 

"C.N.R. Agreement £• Sewer Works in False Creek 

When the C.N.R. Flats were filled between Main Street and 
j Clark Drive the City gave up its rights to the bed of False Creek. In 

exchange the C.N.R. undertook to provide all services required in the 
area including sewer, water, streets and bridges. An agreement to this 
effect was entered into in 1913 by the Railway Company and the City, 
i Since that time, many disagreements have arisen concerning provision of 

these services and subsequent agreements have been made in 1927, 1937 
! and 1948. In recent years, with increasing concern about pollution of 

False Creek, the City had been pressing the Railway to construct the 
necessary sewer system in the Flats as per the agreement, but the C.N.R. 
refused to do this. 

I Finally, after lengthy negotiations and the creation of a 

I sub-committee of Council to deal with the matter, the C.N.R. agreed to 

pay to the City $2,140,000 towards the construction of sewers in the 
Flats in exchange for cancellation of the 1913 Agreement. The original 
estimate for cost of constructing the necessary sewer system was 
j $3,312,000. Last year an agreement was signed by the City and the C.N.R. 

accepting this C.N.R. contribution towards the sewer costs with the City 
undertaking full responsibility for sewerage in the False Creek Flats 
from now on. Thus, on the basis of the original estimate, the City would 
have to contribute $1,172,000 to construct a sewer system. With the 
passage of time, costs are rising and it is now estimated that the City's 
contribution to complete the system will have to be $1,450,000. 

The Five Year Plan Sewer Capital Budget made no provision for 
any City contribution to sewering the C.N.R. Flats, since the City felt 
that this was the responsibility of the C.N.R. With the new agreement 
it will be necessary to provide for the additional funds required. Thus, 
the City's borrowing authority for sewers must be increased if the work 
is to progress according to the schedules envisaged in the 1972 agreement 
with the C.N.R. 

Overall 1971-1975 Sewers Program 

During the past several years with increasing concern about 
pollution standards, sewer programs have been adjusted in British 
Columbia. The City's five year sewerage program has been adjusted once 
to meet this increasing demand for pollution control. 

The City has pj-ovided for a program of $17,128,000 for its own 
works and $10,150,000 for Greater Vancouver Sewerage & Drainage District 
works for 1971-1975. Approximately $7,000,000 of the funds provided for 
City works were provided in 1971, after the Five Year Program was establi- 
shed, for construction of works to improve pollution control. The 
Provincial Government Pollution Control Act provides for the imposition of 
standards for discharge from sewers, and it is anticipated that further 
restrictions may be introduced. Pollution Control Branch public hearings 
on discharge of municipal wastes will take place in the first week of May. 
Depending upon the decisions reached by the Pollution Control Branch after 
these hearings, further increases in the sewer program may be required. 


cont 'd 
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(WORKS - 3) 


Clause #3 (cont'd) 

City forces are also carrying out a review of long— term requirements 
for City sewerage works for pollution control purposes. When the 
results of the Pollution Control Branch hearings are made public, the 
overall review of the sewer program will be completed and reported to 
Council. This may affect the False Creek (C.N.R.) Flats. However, 
this may take some time, and the False Creek works must proceed in 
accordance with the C.N.R. agreement. Accordingly, the necessary funds 
for the False Creek portion of the program should be approved before 
the overall review can be completed." 

The Director of Finance reports as follows: 
"Borrowing Authority Considerations 


From the financial point of view the increased borrowing 
authority generates increased debt charges, which in turn have to be 
provided for from the Revenue Budget, supported as necessary by trans- 
fers from the Debt Charges Equalization Fund. Council has an existing 
policy that debt charges in the Revenue Budget should not increase any 
faster than approximately 6% per year. Any increase above this is 
covered by a transfer from the Equalization Fund. Because of past 
borrowing, debt charges are peaking, but heavy maturities in the 1970s 
will relieve the Revenue Budget (this does, of course, depend on the 
level of new borrowing) and should eliminate the need for support from 
the Debt Charges Equalization Fund by approximately 1979—80. 

The question of increasing borrowing authority in the present 
1971-75 capital program basically must take into consideration whether 
the extra debt charges each year can be supported within the existing 
Council policy and the support available from the Equalization Fund. 

The City Engineer will be reporting on the Sewer Program as a 
whole this Summer after the Pollution Control Board brings down its 
latest rulings. This will almost certainly result in the need for further 
increases in the size of the Sewer Program. Concurrently with the City 
Engineer's report the Director of Finance will report on the debt charges 
situation. Debt Charges Equalization Fund support capabilities, etc., 
taking into account completed borrowing, anticipated borrowing, as they 
may have changed since the last analysis, including any proposed additional 
Sewer Program expansion. 

In the interim, the recommended increase of $1,450,000 in the 
1971—75 program is within the support capabilities of the Equalization 
Fund. 

We therefore I^COMMEND that City Council approve an increase of 
$1,450,000 in the 1971-75 Sewer Capital Program for the purposes of 
meeting the City's obligations under the agreement with the C N.R. , 
related to sewer works in the False Creek area. By virtue of Sec. 242 
of the City Charter the assent of the electors is not required. " 
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BUILDING AND PLANNING MATTERS 

CONSIDERATION 

1. Temporary Display Cottage: 
2201 Cambie Street 


The City Building Inspector reports as follows: 

"I have received a request from Western Cedar Products Limited to 
erect a temporary display cottage at 2201 Cambie Street for a period 
of two years. 

Section 2.6 of the Building By-law provides that the Building 
Inspector may submit an application for a temporary building to 
Council who may in its discretion authorize the issuance of a 
permit for a period not exceeding two years. 

The building is an A-frame type structure, the main structural 
members being slender glued-laminated arches. The general design 
does not meet the minimum requirements for conventional wood frame 
construction of the Building By-law. 

I RECOMMEND that the cottage be permitted on this site, since it is 
for display purpose only, for a limited period of two years, as pro- 
vided for in Section 2.6 of the Building By-law, subject to the 
following conditions: 

(a) The applicant shall deposit with the City a Bond of Indemnity 
satisfactory to the Corporation Counsel, to guarantee the 
danolition of the building and removal of all materials from 
the site within the specified period, 

(b) sanitary facilities shall be provided in accordance with the 
Medical Health Officer's requirements, 

(c) due provision shall be made for fire protection to the satis- 
faction of the Fire Chief." 

I submit the request of Western Cedar Products Ltd. for Council's 
CONSIDERATION and direction. 


INFORMATION 

2. Progress Report: Sheraton Landmark 
Hotel - Outside Lighting 

The Deputy Director of Planning and Civic Development reports as 
follows : 

"In response to the attached brief dated March 20th, 
1973, in opposition to the lighting of the Landmark Hotel, 
and the attached Planning Department report dated March 1st, 
1973, Council on March 20th, 1973, resolved: 

'that the matter be deferred for one month with 
a view to the Council reviewing the lighting on 
the completion of the building.' 

Also attached is a copy of the brief submitted by Wosk's 
Limited. 

The present lighting is provided by exposed low intensity 
fluorescent lamps of a gold colour. In order to comply with 
the electrical code, it will be necessary that they be weather- 
proof for outdoor use. A particular type of weather-proof 
fixture was installed by the developer early this month on a 
trial basis. These include the three lights on the 6th floor 
Robson Street frontage. 

cont ' d . . . . 
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Clause No. 2 continued 

At the instigation of the West End Community Council 
and the West End Planning team, a cross section of West End 
residents have been canvassed with regard to their opinions 
on the Landmark Hotel lighting. It would appear that neither 
the West End Community Council nor the West End Ratepayers 
Association have strong objections to the existing lighting, 
although formal statements to this effect have not yet been 
received. Nearby residents in low-rise buildings appear to 
be in favour of the existing lighting as it provides a form 
of street lighting without shining directly into their 
residences. Certain residents of nearby apartment towers 
have, however, expressed sharp criticism of the bright yellow 
lights shining directly into their living quairters. 

As the proposed weather-proof fixtures appear only to 
shield the light in a horizontal direction, various other 
solutions have been investigated. In cooperation with the 
developer and the City Electrician, two of the three lighting 
fixture covers have been sprayed with a translucent sign paint 
in order to reduce the intensity of the light by 40-60%. It 
is expected that these fixtures will have been installed for 
viewing by Thursday evening, April 26th. 

A /urther information report on this matter is anticipated." 
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FINANCE MATTERS 


i CONSIDERATION 

I 

j 1. Re; P.C. 229 Honeybourn, B; Legal Expenses 

The Corporation Counsel reports as follows: 

"The following communication has been received from the 
; Secretary of the Board of Police Commissioners: 

♦A letter was received from P.C. 229 Honeybourn, B. 
requesting the Foard to consider payment of legal 
expenses incurred as a result of his being charged 
with Criminal Negligence in connection with the 
accidental shooting of Danny Teece on November 2Sth, 
1972. Constable Honeybourn was found "Not Guilty" 
of the charge. He forwarded an account submitted 
by Mr. G. L. Murray, Q.C. for professional services 
rendered by he and Mr. H.J. McGivern in the amount 
of $1,500.00. 

Moved: 

I "THAT the account of Mr. G.L. Mvirray, Q.C. and Mr. 

H.J. McGivern in the amount of $1,500.00 for pro- 
fessional services rendered in connection with the 
defence of P.C. 229 Honeybourn, B. on a charge of 
Criminal Negligence be submitted to City Council 

! with a recommendation for payment under the provi- 

I sions of Section 472 of the Vancouver Charter. 

I - Carried."' 

In accordance with Council's standing instructions I have 
considered the account as rendered and I believe that if 
this account were taxed it would be found to be reasonable 
and allowed by the Taxing Officer. 

Section 472 of the Charter reads as follows: 

'472. The Council may direct the payment of any 
sum required for the protection, defence, or indem- 
nification of any member of the police force or other 
person under the jurisdiction of the Board when an 
action or prosecution is brought against him and costs 
or other expenses are necessarily inciirred, or where 
damages are claimed or recovered, if the Board recom- 
mends that the case is a proper one for payment.' 

To assist Council in evaluating this request, the following 
summation is taken from the last paragraph of Judge Winch's 
findings : 

'In all of tho circumstances, in giving full considera- 
tion to it, I am of the opinion that Constable Honey- 
bourn in his actions was justified. The crown in my 
opinion has not proven that there exists a prime facie 
case a/jainst Constable Honeybourn and I, therefore, 
discharge hiiii from this charge.' 

j The entire Judgment runs to 11 pages and I have a copy 

j should any member of Council wish to read it in its 

entirety." 
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PROPERTY MATTERS 


CONSIDERATION 

1, Property Acquisition of S.E. Corner of 2nd Avenue 
and Quebec Street 


The City Engineer reports as follows: 

"The property at 102 East 2nd Avenue (S.E. corner of 2nd Avenue and Quebec 
Street) has been offered for sale to the City before placing it on the open 
market. This property is a one-storey (with mezzanine) reinforced concrete 
office and warehouse building with a floor area of 8,755 square feet, erected 
in 1933 on a corner site 4.9.5' x 122 «, zoned M2 heavy industrial with an 
indicated market value in the range of $80,000 to $90,000. This property 
could be involved in an extension of the Columbia-Quebec Connector south of 
2nd Avenue. However, the question of an extension of Colvunbia-Quebec south 
of 2nd Avenue is currently under study and a report will not be ready until 
late in 1973. 

This report provides background material about the Columbia-Quebec Connector, 
discusses the current situation about the extension of the Connector south to 
Kingsway and suggests consideration be given to acquisition of the above-noted 
property at this time, 

BACKGROUND 

Background material about the Columbia-Quebec Connector is provided in the 
attached copy of the August 12, 1971, report to Council. Sketch A of the report 
illustrates the concept of extending the Connector south of 2nd Avenue « 

As section C on page 2 of the attached report states, the present severely 
congested conditions for transit and traffic on Main Street are caused by the 
Imbalance of arterials at either end. Significant relief will be provided by 
the Columbia-Quebec Connector now congjleted to 2nd Avenue. Further relief as 
well as the required continuity to meet future demands and to provide for 
improved transit operations would be possible by extending the Connector south 
to Kingsway. 

CURRENT SITUATION 

As mentioned in the attached report, detailed studies are required to: 
(a) determine how the extension should link up with Kingsway, and (b) examine 
possible interim stage developments. These studies are now being carried out in 
collaboration with the Planning Department. It is anticipated that a report will 
be submitted to Council in late 1973 on the extension south of 2nd Avenue. 

Preliminary work to date has shown that the subject property will be required 
for the extension of the Connector. 

TIMING 

P\inds have not been included in the present 5-year plan for this project. 
Because of the high cost of such an extension the timing is very uncertain. 

The Property and Insvirance Division has advised us that a purchase of this 
property from a willing seller at this time would be advantageous to the City by 
avoiding the possibility of a more costly settlement later from a new owner and 
particularly if a long term lease had to be broken. The current lease expires 
in July, 1973, and the present tenant would be willing to lease from the City. 
Prel im inary examination suggests that the available market rental income will 
considerably offset the cost of acquisition depending on the probable length of 
time before property is required for the extension. 
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Clause 1 Continued 


SUMMARY 

Studies are in progress to determine details of the extension of the 
Columbia-Quebec Connector south of 2nd Avenue in order to report to Council 
in late 1973. 

The property at the southeast corner of 2nd Avenue and Quebec Street has 
been offered to the City, Preliminary work to date on the extension shows 
that this property is required to provide sufficient street allowance, 

COURSE OF ACTION 

Accordingly, the City Engineer suggests that the Supervisor of Property 
and Insurance be authorized to negotiate for purchase of the property and 
report back to Council on the cost and source of funds," 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON HOUSING 


APRIL 10, 1973 


A meeting of the Standing Committee of Council on Housing was held 
in the #3 Committee Room, third floor. East Wing, City Hall on Tuesday, 
April 10, 1973 at 10:00 a.m. 

PRESENT: Alderman Harcourt (Chairman) 

Alderman Hardwick 
Alderman Marzari 
Alderman Rankin 

CLERK: M. Kinsella 


The minutes of the meeting of March 27, 1973 were adopted after 
deletion of the following portion of clause 3 (a) which read: 

"to ensure compliance with all City by-laws" 

Your Committee submits the following recommendations to Council 
RE COMMENDAT I ON 

1. Evaluation and Accreditation of 
Skid Road Housing 

At its meeting of March 1, 1973, the Committee received a report 
from the Director of Welfare and Rehabilitation proposing establishment 
of specific standards for hotels in the Skid Road Area. Those hotels 
which met these written criteria would be paid a premium from $45 - 
$67.50 per month for housing welfare recipients. Under date of April 10 
the Director of Welfare and Rehabilitation submitted a memo on the 
effects of the increased welfare rates on this proposal. Mr. Boyd's 
memo read in part: 

"On April 2, 1973, the Honourable Minister of Rehabilitation 
and Social Improvement announced an increase in welfare rates 
effective June 1, 1973. Under the new rates a single person's 
social allowance will increased from $102 per month (shelter 
$45 - food and sundries $57) to $140 per month (shelter $75 - 
food and sundries $65) . It is logical to assume that skid 
road hotels will quickly increase their monthly rental rates 
up to the new $75 per month shelter allowance. The opportunity 
to pay a premium up to $67.50 to those hotels who meet the new 
criteria has been partially lost. In my opinion the committee 
should continue its work and we should seek some means to pay 
a premium over $75 per month and up to $90 or $100 per month 
for those hotels that meet the criteria. The only remaining 
alternative appears to be a change in the by-laws to include 
some or all of the proposed criteria. 
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It should be noted that although the increased shelter 
allowance for single persons will assist the welfare 
recipient to perhaps get better accommodation, it will 
at the same time make it more difficult for other people 
on low fixed income to meet higher shelter costs . " 

The Director of Welfare and Rehabilitation advised that his Depart- 
ment will shortly appoint a Welfare Aide to work specifically on the 
evaluation and accreditation of Skid Road Housing. 

; The Director of Environmental Health, on behalf of the Sub- 

icommittee on Rental Subsidy for Approved Accommodation in the Skid Road 
lArea, submitted the following criteria for acceptable accommodation: 

" 1. The operator of the lodging house should be capable of effective 
communication with the social worker and other civic officials. 

2. The premises must be in full compliance with fire regulations, including 
lighting, maintenance of fire separation doors, removal of refuse and 
general maintenance of all fire alarm systems. 

3. Floors, walls and ceilings throughout the building must be maintained 
clean and in good repair. 

4. Adequate natural light and ventilation to be provided to all living 
areas. 

5. Adequats artificial light to be provided for reading and all other purposes 

6. In the case of Housekeeping rooms, proper facilities for food storage 
(refrigeration is to be provided). 

7. Mattresses of good quality covered by a clean mattress cover to be 
provided and maintained. 

8. Clean bedding and linen to be provided and changed at least weekly in 
all accommodation. 

9. Satisfactory room furnishings to be provided and maintained in good repair. 
10. Premises are to be maintained free from all infestations. 

n. Sanitary facilities are to be provided to the Loding House Bylaw require- 
ments. Fixtures and rooms are to be maintained in good repair and in a 
clean condition at all times. An adequate supply of soap, toilet paper, 
towels and hot and cold water are to be made available at all times to 
the tenants. 

12. The room temperature is to be maintained at all times at a satisfactory 
temperature (70' ). 

13. Halls, living areas and bathrooms are to be painted in a light coloured 
washable paint of good quality. Floors throughout are to be covered 
with a satisfactory floor covering. 

14. The operator is to provide a maintenance staff to perform daily room 
cleaning as well as cleaning of all public areas, such as halls and 
bathrooms as often as required. " 

Following intensive debate it was 
R|E COMMENDED that 

a) The Director of Welfare and Rehabilitation continue the programme 
of Evaluation and Accreditation of Skid Road Hotels as outlined 
in his report to the Committee on March 1, 1973. 
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b) The Medical Health Officer and the Corporation Counsel re-draft 
the Lodging House By-law to incorporate the 14 criteria con- 
tained in the report dated April 10, 1973 of the Sub- Committee 
on Rental Subsidies for Approved Accommodation. 

c) The Medical Health Officer report on the use of lodging house 
operator permits for the Core Area; such permits to include 
competency of operators . 

RECOMMENDATION AND INFORMATION 

2 . United Housing Foundation 

Mrs. Schmid, on behalf of the United Housing Foundation, raised 
the following items for the Committee: 

(a) Site #20, Champlain Heights 

The United Housing Foundation, under date of July 4, 1972, 
submitted a request to Council to purchase or lease either Site #19 
or Site #20, Champlain Heights for townhouse, garden apartment 
developments, with the estimated value of a 3-bedroom home in the 
neighbourhood of $21-22,000, depending on land costs. 

The Vancouver City Planning Commission in a report to Council 
on this matter dated July 18, 1972 recommended: 

"Approval of Site #19 for well 
designed, low-density townhouses of the cluster variety, 
and Site #2 for townhouses not to exceed 15 units per 
acre, and that this site be not used for limited divi- 
dend or low income housing or institutional purposes." 

City Council on July 18, 1972, when considering the Vancouver 
City Planning Commission's report along with a Board of Administra- 
tion report dated June 28, 1972 on the disposal of Sites #19 and 
#20, Champlain Heights, passed the following motion: 

"THAT Sites #19 and #20 be marketed through 'competitive 
design and fixed price '." 

In response to Mrs. Schmid 's comment that Site #20 has not yet 
been out to design competition, the Supervisor of Property & Insur- 
ance advised that surveys of this property are not yet completed 
and that a full report would be forthcoming as soon as the work has 
been done . 

Further discussion ensued and it was 

RECOMMENDED 

that Site #20, Champlain Heights be tendered for either lease or 
sale to the United Housing Foundation for development on the basis 
of a density of 15 units per net acre and within a price range of 
$20-25,000 per unit. 

Further that, when considering this matter. Council have before it 
a report from the Director of Planning on this recommendation. 
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(b) Downtown East Side Area 

As agreed at the last meeting, the Coininittee today discussed 
with representatives of the United Housing Foundation their letter 
to the Committee dated February 23, 1973 with respect to purchase 
and renovation of existing accommodation in the downtown East Side 
of the City. The United Housing Foundation is presently negotiating 
for four properties in this area. They indicated that one of the 
problems they face is getting quick and accurate estimates of costs 
of renovation and they have requested the Director of Permits & 
Licenses to provide them with information. The Chairman noted 
that Council at its meeting this afternoon will be considering 
a recommendation that part of the $1,000,000 housing fund be used 
for a pilot project in the downtown Ease Side area. 

At the request of the Committee, the United Housing Founda- 
tion agreed to submit to the next meeting of the Committee speci- 
fic proposals on management of properties in the downtown East 
Side area. 

(c ) Housing in False Creek 

The Chairman suggested the United Housing Foundation contact 
the Special Committee on False Creek on this matter. 

INFORMATION 

3 . Leasing and Rehabilitation in the 
Skid Road Area 


Mr. Davies, Social Planning Department, submitted the following 
memo re leasing of properties in the Skid Road: 

"Inspections of the four properties referred to at 
the last meeting of the Housing Committee will not be 
completed until April 13, 1973. 

An inspections and reporting procedure has been agreed 
upon between the departments involved and will be 
implemented whenever suitable properties for leasing 
become known. 

It is likely that the United Housing Foundation, 
subject to mutually acceptable arrangements being 
made, would be prepared to operate hotels leased 
by the City. " 

The Director of Environmental Health stated one of the questions 
facing the leasing Sub-Committee is whether or not minimal cooking 
facilities should be permitted. The problem is that if any cooking 
facilities other than a hot plate are provided the question arises of 
adequate refrigeration of food. 

The Chairman of the Sub- Commit tee , Mr. Davies, agreed to submit a 
comprehensive report to the next meeting of the Committee on all aspects 
re leasing and rehabilitation of the four properties referred to at the 
March 27th meeting of the Committee. 
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4. Rehabilitation of Buildings in the 
Skid Road Area 


Mr. Davies advised that Central Mortgage and Housing Corporation 
has completed inspections of 14 properties in the area. Results of 
their inspections have been given to the United Housing Foundation, 
and the Property & Insurance office. 

Mr. Davies agreed to keep the Committee informed of progress in 
this area. 

5. Discussion of Committee's Policy 
re Housing Problems 

Mr. Casson and Mr. Wiles, G.V.R.D. Housing Committee, were present 
for this item. Discussion centred around the present low vacancy rate 
of .06 for rental accommodation in Vancouver; what is being done and 
what could and should be done to provide adequate low to moderate 
income housing. Some of the points raised were: 

(i) Need for housing for people in the $13,000 and 
lower income groups, as well as for senior 
citizens and low-income single persons. 

(ii) Need some way of stimulating developers to build 
housing for the above groups (provide land at 
cost?) . 

(iii) Lack of good management teams in the public 
sector to develop low income housing. 

(iv) There is a very great bias among single family 
dwelling owners against high density public 
housing coming into their neighbourhoods. This 
is evidenced by the tremendous amount of outcry 
at public hearings on low- income, high density 
housing . 

Mr. Casson advise the Provincial Government has started a programme 
of land acquisition for development of low rental accommodation, and 
the G.V.R.D. is in the process of acquiring land for this programme. 
Mr. Casson declined to give details at this time but agreed to advise 
the Housing Committee as soon as specific sites have been acquired. 

Mrs. Schmid, on behalf of the United Housing Foundation, stated 
the Foundation plans to build 300 low rental units this year; and 
has a goal of 1,000 units for 1974. 

6 . NIP Programmes 

The Assistant Director of Planning — Community Development 
explained the Neighbourhood Improvement Programme as follows: 

"This is a programme to assist in improving municipal 
facilities and housing conditions in specific neighbour- 
hoods and demolishing substandard housing inside or 
outside these neighbourhoods. 

1. CMHC can make loans and grants 'to or for the benefit 
of municipalities in a province ' . 


cont ' d 


standing Committee of Council on Housing 

April 10, 1973 

2. CMHC to first enter agreement with province to 
establish 

a) neighbourhood selection criteria 

b) application procedure 

c) manner of citizen participation in planning 
and implementation 

d) manner of enforcing maintenance and occupancy- 
standards 

e) relocation compensation 

f) total federal contribution as part of this 
agreement 

g) administrative details of CMHC contributions. 

3. CMHC will approve applications from municipalities and 
contribute 50% of 

a) costs of selecting neighbourhoods and drawing 
up plans 

b) acquiring and clearing land for open space and 
community facilities 

c) acquiring and clearing land for low to medium 
density housing for low to moderate income 
individuals and families 

d) acquiring, constructing or improving neighbour- 
hood recreational and social facilities 

e) developing maintenance and occupancy bylaws 

f) administering loans for commercial improvements 

g) relocating individuals dispossessed of housing 

h) salary and information/publicity costs in 
implementing project and contribute 25% of 

i) costs of upgrading municipal and public 
utilities in the neighbourhood 

ii) acquiring and clearing non conforming uses 

Explanatory notes indicate the programme will be subject to 
federal-provincial master agreements. These will outline 
funding, administration, citizen participation and relocation 
procedures . 

Commercial loans appear to come directly from CMHC in this 
paper - to a maximum of $10,000 per enterprise." 


cont ' d 


2^ 


standing Committee of Council on Housing 

April 10, 1973 7 

Mr. Geach noted that a major question is how can the City ascertain! 
without going to considerable expense in preparing detailed submissions, 
which communities might be eligible. For example, would CMHC be pre- 
pared to recommend for NIP assistance, such communities as Hastings- 
Sunrise, Grandview- Woodland, Cedar Cottage-Kensington, Mount Pleasant, 
Kitsilano and some parts of the West End. All these areas have some 
characteristics indicating apparent eligibility and could benefit by 
such aid. 

It was suggested that at an appropriate time, the Standing Committee 
on Housing and City officials meet with the appropriate Provincial and 
Federal officials to discuss eligibility criteria and the method of pre- 
paring the required documentation in support of such programmes in re- 
lation to specific communities with the City. 

7 . Memo From Chairman 

Discussion of the Chairman's memo dated April 9, 1973 and his fur- 
ther memo on "Reasons for Housing Inventory Study funded by Federal 
Government", also dated April 9, 1973, was deferred to the next meeting 
of the Committee. 


The meeting adjourned at approximately 12:40 p.m. 


PART REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON SOCIAL SERVICES 


April 12, 1973 

A meeting of the Standing Committee of Council on Social Services 
was held in the No. 2 Committee Room, third floor. City Hall, on Thursday 
April 12, 1973, at approximately 1:30 p.m. 


PRESENT : 


ALSO PRESENT: 


CLERK : 


Alderman Rankin (Chairman) 

Alderman Hardwick 
Alderman Linnell 
Alderman Marzari 

Mr. J. Denofreo, Representative of the 
Provincial Department of Rehabilitation 
and Social Improvement 

M. Kinsella 


The following recommendations of the Committee are submitted to 
Council. 

RECOMMENDATIONS 

1. Greater Vancouveir Mental Health Project 

The Medical Health Officer, in a report dated April 4, 1973, advised 
that the Metropolitan Board of Health of Greater Vancouver, at its meetinc 
of March 28, 1973, agreed to accept responsibility for the development 
and administration of the Greater Vancouver Mental Health Project. This 
Project, which will be funded entirely by the Provincial Government, 
has as its main objective the integration and direction of mental 
health services planning for the Metropolitan Vancouver Area (Burnaby, 
Richmond, the North 5>hore, and five services areas of Vancouver) . 


The Medical Health Officer and the City's Director of Mental 
Health Services spoke; to this report. Reference was made to the success 
of the integrated mental health team which has been operating out of 
Health Unit 4, Knight Road, since 19 70. Since this mental health 
team has been working in this area the admission rate to Riverview from 
the Unit 4 area of the City has shown a marked decrease. The 
Metropolitan Board oJ: Health is optimistic that deployment of similar 
mental health teams in other local areas of the City would result in the 
scume apparent improvesment in community mental health. The local areas 
will be sub-areas of the five approved service areas of Vancouver, i.e. 
North, South, East, V/est and Burrard. The project also intends to 
provide services to c:hildren, families and to implement programs to 
meet the demonstrated mental health needs of the Metropolitan area. 

It was pointed out that the serviceSINprovided by the Greater 
Vancouver Mental Health Project would be complementary to those provided 
by the City Health Department. The City's mental health service 
provides considerable; service to schools and is, in fact, funded 80% 
by the Vancouver School Board. 

The Medical Health Officer asked your Committee to particularly 
consider: 

(a) Co-ordination of the project with those City services which 
are decentralized, i.e. Welfare & Rehabilitation, Social 
Planning, Probation Services, and Health. 

(b) The implications with regard to provision of space for the 
project teams in City facilities. 


I 
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CLAUSE NO. 1 (cont'd) 

The Director of Welfare & Rehabilitation expressed support for 
the housing of the project's teams in City facilities. 

Following further discussion it was 

RECOMMENDED that Council endorse the Greater Vancouver Mental Health 
Project and that project services be integrated with the City's 
existing or proposed services wherever practical or appropriate, on 
the understanding that provision of such space be at no cost to the 
City. 

The Chairman instructed the Medical Health Officer to prepare 
a one-page summary on this project for Council's information when 
considering the above recommendation. 

2. Opportunity Rehabilitation Workshop - Grant in Lieu of Taxes 

The Opportunity Rehabilitation Workshop, by letter of April 9, 1973, 
to the Chairman of your Committee, requested consideration of a grant 
in lieu of property taxes on vacant property at 1875-1885 Pandora Street. 

The Opportunity Rehabilitation Workshop provides assessment, 
work adjustment, work training, and placement services to handicapped 
persons. The Chairman and Alderman Marzari recently toured this 
workshop and were most impressed with the operation and feel it is 
providing a valuable service in the Community. 

RECOMMENDED that a grant in lieu of 19 73 property taxes on the 
vacant property at 1875 - 1885 Pandora Street be made to the Opportunity 
Rehabilitation Workshop. 

Further 

RECOMMENDED that if legally possible, a grant equivalent to the 
1972 property taxes on 1875-1885 Pandora Street, also be made to 
the Opportunity Rehabilitation Workshop. 

INFORMATION 

3. Grant Request - Helping Hand Council 

Captain E. Ted Liberty appeared before your Committee to request 
a grant of $201.00 per month for a six-month period, in order to 
commence operation of The Helping Hand Council. The amount requested 
is broken down as follows: 

Rent $70.00 per month 

Phone 46.00 " 

Lights 10.00 " 

Office Supplies 75.00 " 


I 


TOTAL $201.00 per month 

The Helping Hand Council proposes to act as an information and 
assistance centre for people on social assistance and for senior 
citizens. The program would employ persons from the Vancouver 
Opportunities Program and would provide training and clerical work 
to assist these people in getting jobs and becoming self-supporting. 

RESOLVED that the request of The Helping Hand Council for a 
grant of $201.00 per month for six months be referred to the Director 
of Social Planning and the Director of Welfare & Rehabilitation for 
report back to your Committee with a recommendation as soon as possible, 


I 
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INFORMATION 

4 . Dunbar - West Point Grey Youth Problem 

A proposal, dated April 10, 1973, was submitted by Dr. R.E.D. Munn, 
Chairman, West Point Grey Youth Committee. The proposal requested the 
I City fund rental of a warehouse and salaries of four youth workers for 
' six months in 1973 (May - September) . At the end of this period, 
continuity of the project through Federal-Provincial funding is 
anticipated. The project proposes to set up in the rented facility, 
shop equipment, e.g. benches, saws, drills, etc. to provide a skill 
! development program. The four youth workers are seen as working 
i with delinquent youths who are potential gang members, in a variety 
I of their "haunts" including the parks. 

The estimated cost of the proposal for a six-month period is: 

Four youth workers $ 9,600.00 

' Rental of warehouse 4, 200. 00 

TOTAL $13,800.00 

During the ensuing discussion, it was noted that the Dunbar- 
West Point Grey Youth Committee has received approximately $90,000 
! in L.I. P. Grants over the past two years. The number of children 
dealt with by the project over the L.I. P. funding period ranged 
from a maximum of thirty to the present 10-12 children now receiving 
^ attention. A member of the Vancouver Police Department spoke to 
I your Committee on the Dunbar-Point Grey Youth Problem. While 
j acknowledging the potential critical youth problem in the area, 
I he stated the Police Department considered the youth problem in other 

areas of the city to be much more serious (e.g. Gas town-Downtown 
' Eastside; Cedar Cottage; Kensington; Killarney) . He also considers 

there is a marked lack of integration between youth service agencies 
! working in the Dunbar-Point Grey area. 

' Mr. Talbot, on behalf of the Dunbar-Point Grey Youth Committee 

stressed that the children referred to in the proposal need intensive 
individual attention to prevent their forming a gang - which is extremely 
difficult to disperse. 

Mr. L. Ryan, Vancouver Park Board, stated that the children under 
discussion would not fit into a regular Community Centre program. They 
are usually not visible until 3:00 p.m. and are "high'^ with resultant 
unacceptable behaviour, by 4:00 p.m. He feels these youth need intensive, 
individual attention from the youth workers. 

Following discussion with others present, including D. Purdy, 
Social Planning Department; Mrs. Epstein, Provincial Social Worker; 
the consensus of your committee was that clarification was required on 

the ratio of youth workers to children in the program 
the need for such large sums of money to be allocated 

to a relatively small program (i.e. $90,000 L.I. P. 

funds over two years) 
the apparent lack of integration between all the Vancouver 
youth agencies working in the area. 

RESOLVED 

THAT the proposal of the Dunbar-Point Grey Youth Committee 
' be referred to the Social Planning Department to prepare, in 
i consultation with Mrs. Epstein of the Provincial Department of 
! Rehabilitation and Social Improvement, a report on the existing program 

of the Dunbar-Point Grey Youth Committee; such report to include 

an evaluation of the various facets of this program; a 

breakdown of the funding of same, as well as an evaluation on services 
provided to the Dunbar-Point Grey area by traditional youth service 
agencies. This report will be considered at the May 10th meeting 
of the Standing Committee on Social Services. 
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5. Integration of Provincial Social Service Workers with City Social 
Service Workers - Department of Welfare & Rehabilitation 

The Chairman advised that the Minister of Rehabilitation and Social 
Improvement has expressed to him his desire to see implementation of 
the integration of Provincial Social Service Workers with City Social 
Service Workers take place as soon as possible. Mr. Denofreo advised 
that Mr. Levi has guaranteed employment within the Provincial Service, 
to those Provincial Social Workers who do not wish to become integrated 
with City Social Service Workers. 

RESOLVED 

that a special committee be struck to discuss solutions to this 
problem in the hope of bringing about a speedy integration of the 
Provincial Social Workers into the City Service. This Committee 
to be comprised of Alderman Marzari (representing the Standing 
Committee on Social Services) ; Mr. Denofreo (representing the 
Minister of Rehabilitation and Social Improvement) ; Mr. Boyd and 
Mr. Charles (City Department of Welfare & Rehabilitation) ; plus 
representatives from the Municipal & Regional Employees' Union 
and the Provincial Workers' Union. 

The meeting adjourned at approximately 3:40 p.m. 


******** 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON CIVIC DEVELOPMENT 


A meeting of the Standing Committee of Council on Civic Development 
was held in No. 1 Committee Room, City Hall on Thursday, April 12, 
1973 at 3.30 p.m. 


PRESENT ; Alderman Hardwick (Chairman) 

Alderman Pendakur 
Alderman Massey 


COMMITTEE CLERK: M. James. 


1. A Proposal for Downtown Development 

Previously the Committee had before it the draft proposal for 
Downtown Development prepared by the Director of Planning and Civic 
Development. This draft proposal had also been referred to the 
Vancouver City Planning Commission and the Technical Planning Board, 
both of whom were requested to review, consider and report to this 
Committee on the proposals. 

The Technical Planning Board at its meeting of March 2, 1973 
considered the guidelines contained in the draft proposal and 
submitted to this Committee its comments on Guidelines 1-8 and did 
not submit comment on Guideline #9. 

The Technical Planning Board report advised that that Board 
adopted Guidelines 1-8 in principle, subject to its comments and 
editorial revisions. 

The Vancouver City Planning Commission under date of March 14, 
submitted the report of the Sub Committee on Downtown Development 
of the Planning Commission. This report submitted recommendations 
to the Committee which suggested preliminary public circulation of 
a summary document to promote citizen involvement, details of how 
the citizen involvement should be structured and suggested editorial 
change in the document to indicate Council's interest in citizens' 
proposals . 

Before considering the reports of the Technical Planning Board 
and the Vancouver City Planning Commission, the committee noted 
that with this information submitted to date, the staff was in a 
position to start preparing a "mock-up" of the public document 
and it was agreed that the Chairman would meet with the Assistant 
Director of Advance Planning and Research on this "mock-UD". 

The Committee considered the comments of the Technical Planning 
Board seriatim and during the discussion the following comments were 
made on the individual guidelines: 

Downtown Policy Guideline #1 : 

Encourage the Development of Downtown Vancouver as the 
executive, cultural and tourist centre of Western Canada, 
the Province of British Columbia and Greater Vancouver and 
its region. 

The Committee noted the comment of the Technical 
Planning Board. 
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Downtown Policy Guideline #2 ; 

Promote high standards of environment in downtown to 
ensure that man-made works match the unique natural 
site . 

The Committee noted and discussed the comment. 
Downtown Policy Guideline #3 ; 

Reflect people's aspirations in downtown developments 
and place a strong emphasis on pedestrian needs. 

Comment noted. 

Downtown Policy Guideline #4 ; 

Maintain a wide range of housing accommodation on the 
downtown peninsula. 

The Committee discussed the comment and agreed 
there should be housing links promoted between 
the north shore of False Creek, the West End and 
the downtown areas . 

Downtown Policy Guideline #5 ; 

Improve the accessibility for people and goods to down- 
town, including better public transportation and reduced 
emphasis on private automobiles. 

The Committee noted and discussed the comment and 
recommended to the staff in preparing the final 
document, that a strong statement be included on this 
guideline . 

Downtown Policy Guideline #6 ; 

Relate development proposal to overall environmental 
objectives . 

The Committee noted the comment and discussed the 
matter relating the guideline to parks requirements, 
public open space requirements and waterfront 
redevelopment on both Burrard Inlet and False Creek. 

Downtown Policy Guideline #7 ; 

Increase the public presence and public spending downtown. 

The Committee noted the comment. ^ 
Downtown Policy Guideline #8; 

Enhance the distinctive character of special areas within 
the downtown peninsula. 

The Committee noted the comment and agreed. 

Downtown Policy Guideline #9 ; 

Recognize the "development concept" as a long-range structure 
plan for downtown, to be amended in accordance with changing 
community goals. 

The Technical Planning Board did not comment. 
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After concluding the seriatim review, the Committee 
suggested that there was an item missing in the Guidelines - 
This being that the Downtown Peninsula is to be zoned in 
"functioning areas" and that this should be included in the 
public document. The Committee then considered the comments 
and recommendations contained in the report submitted by the 
Planning Commission and discussed the items generally. 

At the conclusion of this review of the two documents, 
the Committee 

RECOMMENDS that the reports of the Technical Planning Board 

and Vancouver City Planning Commission be received and 

the Director of Planning and Civic Development be instructed 

to take into account the comments of the reports and of this 

Committee, in preparing the final draft of the guidelines 

statement. 


2» Historic Area Advisory Board 

At a previous meeting of this Committee, Alderman Massey 
was instructed to meet with representatives of the Historic Area 
Advisory Board, the Director of Planning and other interested 
parties on the matters contained in the submission of the Historic 
Area Advisory Board and others to this Committee. These 
submissions, previously received, suggested the Historic Area 
Advisory Board was not functioning as a well-defined unit in the 
civic scene and suggested alterations in the Board's role and 
authority to make it more meaningful in terms of the objectives 
suggested by the Historic Area Legislation. 

Under date of April 12, 1973, Alderman Massey submitted a 
"Report on Matters Historic" and under date of April 10, 1973 
the Director of Planning and Civic Development submitted a 
report detailing previous actions and listing six recommendations. 

The report of Alderman Massey which gave considerable detail 
and had attached appendices, submitted to the Committee a 
series of recommendations for making the Historic Area Advisory 
Board effective on signing and zoning guidelines, suggestions for 
a Vancouver Historic Advisory Board, legal records on violations 
both within "historic buildings" and within the "historic area". 

It should be noted that the report of Alderman Massey had an 
errata sheet. 

The Corporation Counsel stated that he had been advised by 
the Provincial Government of an amendment to the Municipal Act 
submitted to the present sitting of the Legislature. 

The amendment is as follows: 


The Act is further amended by inserting, after section 714, the following 
as section 7I4A: 

714A. (1) The Council may, by by-law, subject to the approval of the 
Lieutenant-Governor in Council, designate any buildings, structures, or lands, 
in whole or in part, as heritage buildings, structures, or lands for the purpose 
of preserving evidences of the municipality's history, culture, and heritage for 
the education and enjoyment of present and future generations. 

(2) A building, structure, or land designated by the Council shall not be 
demolished or built upon, as the case may be; nor shall the facade or exterior 
of the building or structure be altered, except with the approval of the 
ronnril 


Enactf 
a. 714A. 


Heritace 
building. 
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(3) In exercising the power under this section, the Council shall have due 
regard to the following considerations: 

(a) The need for preserving heritage buildings, structures, or lands 
which collectively represent a cross-section of all periods and 
styles in the municipality's liistoric and cultural evolution: 

(b) The costs and benefits of the preservation: 

(c) The compatibility of preservation with other lawful uses of the 
buildings, structures, or lands. 

(4) The Council may, by by-law adopted by an affirmative vote of at least 
two-tlurds of all the members thereof, establish a Heritage Advisory 
Committee, whose members shall serve without remuneration and who shall 
advise the Council on those matters coming within the scope of this section as 

may from time to time be referred to the Heritage Advisory Committee by 
the Council and, in particular, may make recommendations to Council 
respecting dt-signation of heritage buildings, structures, and lands and the 
demolition, preservation, alteration, or renovation of those buildings, 
structures, and lands. 

(5) In the by-law establishing tiie Heritage Advisory Committee there shall 
be set cut 

(a) the composition of the Heritage Advisory Committee and the 
manner in which Council shall appoint the members; and 

(b) the procedures governing the Heritage Advisory Committee. 

(6) The Council shall include in its annual budget such sums as may be 
necessary to defray the expenses of the Heritage Advisory Committee. " 


The Chairman brought to the attention of the meeting a letter 
under date of April 9, 1973 he had received from the Chairman of 
the Chinatown Property Owners and Merchants' Association. The 
letter advised that the association felt it was desirable to have 
a separate advisory board for the historic area of Chinatown. 


The Committee then considered in detail the proposals submitted 
in the report of Alderman Massey after suggesting that the name be 
changed from "Vancouver Historic Area Advisory Board" to 
"Vancouver Heritage Advisory Board as suggested by the proposed 
amendment to the Municipal Act. 

In reviewing the recommendations of Alderman Massey the 
Committee agreed to the following: 

That the number of members be eleven. 


The present Historic Area Advisory Board continue with 
its connection with the Gastown Historic area. 

That the suggestion for local area historic review 
committees be supported and one be initiated for 
Chinatown . 

The Vancouver Heritage Advisory Board be overall local 
area committees and report direct to Council. 

That no alternate members be required. 

That for the present, until the Municipal Act amendment 
has been dealt with by the Legislature, the City 
continue to use the Historic Sites Act. 
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The Committee continued its consideration of the report of 
Alderman Massey and after dealing with the various sections 

RECOMMENDS that the report be received after changes made at this 
meeting and the Corporation Counsel be requested to comment on the 
matter and to prepare a Bylaw to create a Vancouver Heritage Advisory 
Board in keeping with the proposed amendment to the Municipal 
Act and 

FURTHER RECOMMENDS that the report after being corrected at this 
meeting be referred to the Vancouver Heritage Advisory Board, when 
appointed, for study and report back to Council and 

FURTHER RECOMMENDS that the Director of Permits and Licenses be 
asked to comment on Item E of Page 2 of Alderman Massey 's report 
with particular reference to the use of a generalist inspector 
to police the historic area for bylaw infractions and 

FURTHER RECOMMENDS that as an interim step, the signing guidelines 
for Chinatown and Gastown separately and the zoning guidelines for 
Chinatown and Gastown together, be forwarded to City Council in 
order to provide a basis for development control in the designated 
Historic Site and the Director of Planning and Civic Development be 
instructed to make application to amend the Zoning and Development 
Bylaw to give effect to the proposed changes, and 

FURTHER RECOMMENDS that the Director of Permits and Licenses be 
instructed to prepare amendments to the appropriate bylaws to take 
account of the proposed signing guidelines and building and other 
code requirements as they affect historic buildings, and 

FURTHER RECOMMENDS that the Director of Planning and Civic Development 
be instructed to report back on a proposal to extend the employment 
of the two persons employed on the LIP program, which terminates 
May 31, 1973, (Mrs. Nancy Oliver and Mr. Jon Ellis), with a view to 
continuing the investigations of matters historic and to facilitate 
the implementation of other proposals in the report, and 

FURTHER RECOMMENDS that Alderman Massey, Mrs. Nancy Oliver and Mr. 
Jon Ellis be thanked for this report. 


The meeting adjourned at approximately 5.15 p.m. 


TECHNICAL PLANNING BOARD 

TO: Civic Development Committee 

SUBJECT: "A PROPOSAL FOR DOWNTOWN DEVELOPMENT" 

CLASSIFICATION: INFORMATION 

The Technical Planning Board at its meeting on March 2nd adopted Guidelines 
1 to 8, contained in the report of the Department of Planning and Civic Develop- 
ment entitled "A Proposal for Downtown Development, in principle, subject to 
the following comments and editorial revisions: 


1. DOIVNTOWN POLICY GUIDELINE ENCOURAGE THE DEVELOPMENT OF DOWNTOWN 

VANCOUVER AS THE EXECUTIVE, CULTURAL AND 
TOURIST CENTRE OF WESTERN CANADA, THE 
PROVINCE OF BRITISH COLUMBIA AND GREATER 
VANCOUVER AND ITS REGION 


COMMENT 


Tfie Te.cJirUcaZ PixinnLng BooAd In looking out Guidztim 1*1 
and at thz population pfioj action, pohvt out that to have. 
gKouxth bzyond a 125,000 woKlitng popuZatton doMntoMn 
CjOAAtu vxith iX. the. ab^ioZutz ne.ceA6-U.y {^oi a 6ij&teM oiJ 
&zpaAate fu.ght-o^-May tKan&^. 

2. DOWNTOWN POLICY GUIDELINE PROMOTE HIGH STANDARDS OF ENVIRONMENT IN 

DOWNTOWN TO ENSURE THAT MAN-MADE WORKS 
MATCH THE UNIQUE NATURAL SITE ■ 

COMMENT 


Thz Tzchntcal Planning BooAd Aaggz6t thz dztetxon o^ thz 6zcond 
izntzncz In poAagfiaph 3, pagz 11 "Bz4>tdz6 -in^pfiovemznti to 
IndlviduaJL pKojzcXA, thz KzdvicX,ion6 0(J dznAiXy should zncouAagz 
zoAZy xzdzvzlopmznt 0)J 6ltz& pie^zntZy u&zd a6 ^ivx^acz paA.king 
lot6 and CjOA. waj> zitabtllthemznt^ Mliich contfLcbutz nothing to 
amznity i,tandaxd.i>" theAZ not bztng unantmou.6 ag^zemznt at, to 
thz amznity o^ balZdlng^ V6. poAklng lots. 

3. DOWNTOWN POLICY GUIDELINE REFLECT PEOPLE'S ASPIRATIONS IN DOWNTOWN 

DEVELOPMENTS AND PLACE A STRONG EMPHASIS 
ON PEDESTRIAN NEEDS 


COMMENT 

Kzcognizlng theAz l& a co&t (^actox Involvzd hzn.z and that 
thzAz may bz my^ o^ izcwUng 6omz o^ thz&z ^zatuAZ6 uxithout 
thz zxpzndltuKz 0(J public {^und^, It lj> 6uggz6tzd that &uch 
meaduAei bz caxziuJUiy zxploKzd. 

Editorial Revisions 

Page 13, 2nd line: The word "major" to be changed to "substantial". 

Page 13, 3rd para. 3rd line: The word "effective" to be deleted. 

4. DOWNTOWN POLICY GUIDELINE MAINTAIN A WIDE RANGE OF HOUSING 

ACCOMMODATION ON THE DOWNTOWN PENINSULA 

COMMENT 

Thz Tzzhnlcal Vlamilng Boafid notz that tliii Ia a changz in 
policy which hai, bzzn Implictt umieA thz Zoning and Vzvelop- 
mznt By-lau) and muld pzAinit hou6lng In OACOA whcA.z It l& noio 
pKzcluded. 

Editorial Revisions 

Page 14, 1st line of heading: Change word "Maintain" to "Ilncourage". 
Page 14, last paragraph, 

2nd line: Add the words "and private" after the word "public". 
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DOWNTOWN POLICY GUIDELINE IMPROVE THE ACCESSIBILITY FOR PEOPLE AND 

GOODS TO DOWNTOWN, INCLUDING BETTER PUBLIC 
TRANSPORTATION AND REDUCED EMPHASIS ON 
PRIVATE AUTOMOBILES 


COMMENT 

T/ie TzcknicaZ Planning BotVLcL notz thu ^-iut &e,ntzncz In thz 
tcuit poAag^aph on Page. IS: "T/ie City luu acczptzd tk& need 
Ion limzsLLatQ, 'bnpfLovmznX^ to 4uA(Jace tAamlt and uttunateZij 
j{o/L a moAA tA.an6-it 6u6tm, pm^eAably undeAgnoand, (U a {^vi&t 
p^loAity" , and cannot mpka&izz too 6tAongly thz abiotatz 
need to con^lAm tki& a6 City policy. 


DOWNTOWN POLICY GUIDELINE RELATE DEVELOPMENT PROPOSAL TO 

OVERALL ENVIRONMENTAL OBJECTIVES 

Editorial Revision 

Change Guideline to read: "REQUIRE DEVELOPMENT TO CONFORM WITH 

OVERALL ENVIRONMENTAL OBJECTIVES" 


DOWNTOWN POLICY GUIDELINE INCREASE THE PUBLIC PRESENCE AND PUBLIC 

SPENDING DOWNTOWN 


COMMENT 

WhiZz recognizing the need to incfiza&z the public p-xzicncc 
doMntoion, the Technical Planning Boatd /uu di^fficulty in 
commenting on thz balance o^ the section, ficcogtvizing that 
pabli.c spending couZd fiange ($A.om veAy liXtle to an ijmpo66ible 
amount. 

Editorial Revisions 

Page 19, Item 1, 2nd para. 

1st line: Change the word "may" to "can" 

Page 19, Item 2, 2nd line: Delete the word "heavy" 

Page 19, Item 2, 3rd line: Add the words "Engineering Services" after 

the words "community centres" 

DOWNTOWN POLICY GUIDELINE ENHANCE THE DISTINCTIVE CHARACTER OF 

SPECIAL AREAS WITHIN THE DOWNTOWN 
PENINSULA 


COMMENT 

The. Technical Planning Boafid ^e.el6 that the li6t of^ special 
aAeas shouZd be extended and that Robson StA&e.t should be 
included. The BoaAd also mish to poitxt out that gxeat ca/ie 
must be ZKeAcised in ofideA not to change the essential 
chaAacte/i o^ these aAeas as has happened to some extent in 
Gastot^n, LvheAe loAgeA commeAc-iaZ. entcApftiseA oAe supplanting 
the ofLigitxal smaLi leatheAcna(^t shops, etc. 

DOWNTOWN POLICY GUIDKLINE RECOGNIZE THE "DEVELOPMllNT CONCEPT" AS A 

LONG-RANGE STRUCTURE PLAN FOR DOWNTOWN, TO BI-, 
AMENDED IN ACCORDANCE WITH CHANGING COMMUNITY 
GOALS 

NO COMMENT 


March 14, 1?~3 


THE VANCOUVER CITY PLANNING COMMISSION 
Subcommittee on Downtown Development 
Chairman: Mr. Harald Weinreich 


Chairman and Members, 

Council Committee on Civic Development 
City Hall . 

Re: Department of Planning and Civic Development 
Report: A Draft Proposal for Downtown Development 

Gentlemen : 
Background 

Members of the Commission received copies of the above report 
at their meeting on February 16, 1973 and appointed Mr. Harald 
Weinreich as Chairman of a Subcommittee on Downtown Development . 

As a first step for his Committee, Mr. Weinreich convened a 
meeting on February 23, when Commission members met with 
representatives of citizen groups who had previously 
demonstrated active interest in the Downtown Issues and 
Concepts reports of 1968 - 70. 

After Mr. R. Hayward, Assistant Director, Advance Planning and 
Research, introduced the subject, discussion centred chiefly 
on general procedures and also the value of the proposed 
guidel ines . 

Several members of the Commission have since met twice in Com- 
mittee to discuss implications of the February 23rd meeting and 
also various aspects of the Draft Report. As a result of this 
discussion the Committee recognizes three major groupings of 
citizen interest: 

A. Groups and individuals who have studied the major downtown 
proposals made over a period of years and now have 
probably submitted a series of briefs. 

B. Many who are newly involved and who now take an interest 
in the development of downtown but who need background 
information . 

C. Citizens at large whose interest must be aroused if they 
are to become involved in an aspect of community 
development, etc. 

Recommendat ions 

It is hoped that the following general recommendations will help 
to meet the needs of the above groups . 

(1) There should be a preliminary public circulation of 
a summary document. This should include the 
following : 

( i ) More background material than is presently 
shown on page 4 of~the present draft. 

- It is important that people realize that mucli 
work has been undertaken in the past and that 
many groups have already contributed. Such 
expanded information would help to bridge the 
situation in regard to Group B noted above; 
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(ii) A list of those groups and individuals who 
Have previously submitted briefs, etc., and 
a clear indication as to whether their views have 
been taten into account. 

This inclusion would be encouraging to 
Groups A, B and C; 


(iii) A map of the Downtown area showing present 

major used and/or developments and identifying 
by name such areas as Gastown, West End, 
Central Business District and a description of 
"Downtown" encompassing geographical, 
functional and social aspects, and asking "What 
is Downtown to you ? 

Members of the (Committee have pointed out 
that many statements have been made that 
include the J-alse Creek area to Broadway 
in Downtown. The map should clearly indi- 
cate the relationship of the fringe areas - 
False Creek, West End, waterfront - to the 
area being covered by the proposals. 


(iv) A map showing the place of Downtown in the 
region and indicating the convergence of 
major air, sea, rail and road routes. 


(v) A list of objectives with brief explanatory 
notes . 

The committee feels that the word 
"guidelines" is not the most suitable 
word and that a substitute should be 
found, e.g. "objective" or "goal". 
Also in some way it should be indicated 
that these items are "tentative" or 
"possible" . 


(vi) An invitation to citizens to become involved 
in study and comment and information section 
giving the following: 

(a) arrangements Tor obtaining resource 
assistance in personnel or materials; 

(b) availability of fuller information on 
draft proposals (e.g. pages 23 — on 
or the present document. 

(2) I'he Committee feels that ^'.roups should br : 

(i) given a reasonable allocation oT time Tor 
study of the policy guidelines (objectives) 
and the thinking behind them; 

(ii) cncouraijcJ to communicate their comments to 
Counc i 1 ; 

(iii) given an indication of how and when suitable 
communication opportunities will be provided. 
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(3) Any information going out should be in draft form 
so that citizens feel that there is time for their 
response to be effective. 


While the Committee has not generally concerned itself with a word 
by word examination of the draft document, it wishes to draw 
attention to the following: 

Page 4 y Item 1 ; "To provide. . . .to interested 
citizens" . 

This suggests a one-way flow and the section should be enlarged 
to include some such clause as: 

"encourage citizen inputs" - or provide for a 
two-way information flow. 


Page 5, line 5: The expression "reviewed periodically" 
IS too vague and should be strengthened and made more 
specific; e.g., reviewed at frequent intervals on a 
basis of two-way dialogue. 

The Commission is most interested in the draft report and in 
procedures for public participation in downtown development, and 
looks forward to playing a constructive part in the process. 


H. Weinreich, 
Chairman . 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 


ON CIVIC DEVELOPMENT 


A meeting of the Standing Committee of Council on Civic 
Development, expanded to include all members of Council for 
the purpose of meeting with representatives of Woodwards 
Stores Limited, was held in No. 1 Committee Room at 10.30 a.m. 
Tuesday, April 17, 1973. 


PRESENT: Alderman Hardwick (Chairman) 

Mayor A. Phillips 
Alderman Gibson 
Alderman Harcourt 
Alderman Linnell 
Alderman Massey 
Alderman Rankin 
Alderman Volrich 


ABSENT: 


Alderman Bowers 
Alderman Marzari 
Alderman Pendakur 


ALSO 
PRESENT: 


Trustee K.E. Mirhady, (School Board) 
Commissioner W.H. McCreery (Park Board) 


COMMITTEE 
CLERK: 


M. James 


1. Oakridge Expansion Proposal 

The Chairman read to the meeting the motion passed by Council 
at its meeting held February 13, which was as follows: 

THAT further consideration of this matter be deferred, 
and the applicant be directed to reconsider the plans 
submitted, with the view to considering provision for 
better amenities for the community, shoppers and 
employees than presently provided, and taking further 
into account the concerns expressed by Council as to 
traffic congestion and other matters. 

The Chairman further noted the later instruction of Council 
directing the matter to this Committee ahd expanding its 
membership for this meeting only. 

Recirculated was the report of the Board of Administration 
dated January 18, 1973 and extracts from the Minutes of 
Council of January 30 and February 13. 

Present at the meeting on behalf of Woodwards Stores Limited 
were Mr. C.N. Woodward, Chairman of the Board, Mr. G.W. 
MacLaren, Director of Woodwards Stores Limited and Mr. Peter 
Blewett and Mr. S. Dodd, Architects for Woodwards Stores 
Limited. 

Mr. MacLaren advised that the representatives were present 
at this meeting for the purpose of discussing with the 
members of Council the other items the City wishes Woodwards 
Stores Limited to consider in addition to the requirements 
as set out in the report of the Board of Administration, 
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dated January 18. 

The Chairman noted there were several aspects that concerned 
the members of Council and suggested that the meeting consider 
them in the following order: 

- Parking requirements for shoppers and employees, 
and the ratio between gross leasable area and 
number of parking stalls. 

- Amenities possibly needed in the area - community 
facilities, child care centres, etc. 

- Landscaping treatment. 

- Pedestrian facilities. 

In the report of the Board of Administration the Council 
was advised that the Technical Planning Board on October 
27, 19 72 recommended that: 

"The off-street parking facilities are to be 
provided, including surfacing, screening and 
curbing, at the ratio of not less than 6.3 spaces 
per 1,000 sq. ft. of gross leasable floor area 
(approximately 3,300 spaces), which will include 
designated employee parking spaces at the ratio 
of 1.0 per 1,000 sq. ft. of gross leasable floor 
area (515 spaces approx.) within sixty (60) days 
from the date of any use or occupancy of the 
proposed development and thereafter to be 
permanently maintained." 

Parking : 

The Committee members discussed the item of parking at some 
length with the representatives of the company noting that 
the major objection received from residents of the area 
referred mainly to the proposed parking structure. The 
company requested a 5.5 ratio between gross leasable area 
and parking stalls and noted that the City was asking for 
6.3. The present situation at Oakridge is a 5.8 ratio. 
The Assistant City Engineer, Traffic and Transportation 
advised that the 6.3 ratio had been developed by taking the 
recognized standard ratio of 6.1 and adding such local 
aberrations as would apply and reminded the meeting that 
some of this parking should be designated as "employee only" 
parking. The 6.3 ratio requested included a 1.0 ratio for 
employee parking. 

There was discussion of development of parking underground 
so as to remove the structure which had been objected to by 
residents of the area and the representatives of the company 
advised that underground parking is approximately$4 , 400 
per stall as compared to $2,100 per surface stall and the 
matter of economic feasibility would have to be investigated. 

The question of employee parking was explored and the 
company advised that their present experience on sales and 
employee use is as follows: 

34% of weekly sales occur Monday, Tuesday and 
Wednesday and 66% occur Thursday through Saturday. 

The company, recognizing this increased activity, allows 
employees to use parking on week days, and on weekends or 
other major sale days they are requested to use public 
transit. The Committee noted that during these extra 
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employee peak periods, no additional parking was 
provided at the present time. 

The Committee also noted that it was the request of 
the company for 110,000 sq. ft. of additional space 
in the centre. 

The question was asked of the company representatives, 
how many additional car stalls would be required if 
the square footage of the centre were increased to 
4 00,000 square feet. The company advised they would 
require 800 additional stalls. 

The representatives of the company were asked if it 
would be feasible to move the proposed parking structure 
from its present location to the south east area of 
the site and limit its height to one storey. The Committee 
was advised that this had been investigated and was not 
recommended due to its effect on traffic on City streets 
in the area. 

The question was posed to the representatives of the 
company, if the City did not require a specific ratio, 
what would they deem most advisable. The representatives 
replied, a ratio of 5.5. 

A member of the Committee made reference to the similarities 
at Oakridge and the Pacific National Exhibition and asked 
if it would be advantageous to require no further parking 
for the Oakridge expansion and thereby promote the 
increased use of public transit. 

Another member of the Committee suggested that perhaps 
the priority of consideration of the parking ratio should 
be deferred until the Committee had determined what would 
be best in terms of citizen shopping needs, promote that 
development, and then after that had been determined, 
return to the question of needed parking. 

Another member of the meeting suggested the company might 
investigate the development and operation of a "dial-a-bus" 
system for their staff and shoppers, and subsequently, if 
this proved successful , integrate it into a larger system 
serving a larger area of the City. 

It was also suggested that some parking might be provided 
underground in Tisdall Park which lies immediately to the 
south on 45th Avenue. 

Amenities : 

The Committee was advised of comments made and plans proposed 
by the Public Library Board for the branch library at 
Oakridge. The Library Board would like to increase the 
size of the library from its present 6,000 sq. ft. on a 
sub-grade level to 20,000 sq. ft. on a grade level at a 
rental of approximately $4 per sq. foot. The Library 
Board are planning this particular branch as a major branch 
in the library system. 

The representatives of the company suggested it would be 
possible to provide 14,000 sq. ft. on grade level with 
6,000 sq. ft. on a sub-grade level and asked that this 
square footage be removed from the gross leasable area 
when computing the parking stalls required. 
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The Committee members also discussed other amenities which 
might be needed in the area and the following were 
suggested as possibilities: 

day care centres for employees' children, child 
care centres for shoppers' children, an 800-seat 
main hall, a skating rink, a swimming pool, 
information centre, neighbourhood centre, open 
space relaxation areas and library. 

It was suggested that a child/day care centre might be 
situated on Tisdall Park. 

The Deputy Superintendent of Parks and Public Recreation 
on request, advised the meeting orally of the Park Board 
developmental plans for Tisdall Park and the recreational 
and park amenities that the Park Board wished to develop 
on that site. 

It was noted other civic facilities were proposed for 
development on Tisdall Park. 


Landscaping and Pedestrian Facilities 

The representatives of the company explained the landscaping 
proposals and it was suggested to them that they reconsider 
their proposals to provide an open space "park" area on 
the south west corner of 41st Avenue and Cambie Street and 
develop pedestrian "links" between this area, the shopping 
centre, and between the shopping centre and the facilities 
at Tisdall Park across 45th Avenue. 

The Committee, after discussing the above noted general 
areas 

RECOMMENDED that Woodwards Stores Limited be requested to 
bring into Council a proposal with a number of character- 
istics and that they be asked to incorporate into this 
proposal the following: 

Total size of leasable area be increased to a 
maximum of 420,000 sq. ft. 

A IJ? storey parking garage as compact as possible, 
with a 20 ft. heighth limit. 

A 20,000 sq. ft. space for a branch library 

- A child/day care facility related to Tisdall Park and 
sufficient for employee and shopper needs. 

More open space at the south west corner of 
41st Avenue and Cambie Street. 

Two pedestrian links from the shopping centre to 
41st Avenue and Cambie Street and from the 
shopping centre to Tisdall Park. 

Exclude the library square footage from the parking 
requirement of 6.3 stalls per 1,000 sq. ft. of 
gross leasable area and, the representatives of 
Woodwards Stores Limited discuss further all employee 
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parking with City officials for a report 
back. 

Closure of access from the site to 45th 
Avenue . 

Discuss with the Parks Board, the matter 
community facilities for the area, i.e. 
auditorium, swimming pool, and ice rink. 


The meeting adjourned at approximately 11.50 a.m. 


BOARD OF ADMINISTRATION 
PROPERTY MATTERS (SUPPLEMENTARY) 

April 30, 1973 


RECOMMENDATION 

1 . Request to Use City-Owned Lands Situated at 

Jackson and Pender Streets, for a Carnival Show, 
(May 7 through May 12. 1973) 

The Supervisor of Property and Insurance reports as follows :- 

" The attached letter from British Columbia Demolay requests permission 
to use City-owned Lots C 4 D, Block 122, District Lot 196, (former 
firehall site), for the purposes of holding a Carnival Show, on May 7th 
through May 12th, 1973. M. F. Wagner Shows Ltd., owners of the show, 
advise that the operation will include rides, games, novelty stands, 
and concessions. 

This request has been reviewed with the Department of Planning and 
Civic Develoi»nent which is not prepared to support it due to the site's 
proximity to McLean Park Public Housing Project to the South, senior 
citizens' and church accommodation to the lifest, and single family 
residential accommodation to the North. As well, the site is zoned 
CD-I, (comprehensive), and the present zoning does not provide for the 
use proposed. 

RECOMMENDED 

That the request from the British Columbia Demolay, to hold a Carnival 
Show on the City-owned Lots C and D, Block 122, District Lot 196, not be 
given favourable consideration." 

Your Board Recommends that the foregoing RECOMMENDATION ol the Supervisor of 
Property and Insiirance be adopted. 


2. Lease of City Lot 23, Block lOij., D.L. 
1200 Block Richards Street 


mie SuDervisor of Prooertv & Insurance reports as follows: 

Lot 23, Block lOi^., D.L. 5i|1 , comprises 25' x 120' and is zoned 
CM-1 , Coininercial. It is reserved for possible highway purposes 
and is presently : eased to Imperial Parking Ltd. on a monthly 
basis. The lot is gravelled and is utilized for public parking. 

Mr. W.A. Clearwater (President of Busters Auto Towing Ltd.) has purchased 
adjoining Lots 20^22 and has applied to lease the City lot in order to provide 
a vehicle iiipotmdi»ent facility on all four lots. Imperial Parking have been 
advised and have no objection. 

The Director of Planning has recommended that a 5-year lease be granted with 
the City having the ri^t to cancel on 12 months notice. 

Negotiations with Mr. Clearwater have resulted in his agreement to lease the 
lot on the following basis: 

USE - Vehicle impoundment in conjimction with Lots 20-22. 

UIRM - 5 years from July 1 , 1975 with the City having the 

right to cancel on 12 months notice should the 
property be required for civic purposes. The lease 
to run with the ownership of Lots 20-22. 

IMPROVEMENTS - Lessee to obtain a developasnt permit and to blacktop 

and drain the lot. No buildings to be constructed 
on the City Lot. 
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RENTAL - $100.00 per month plus taxes as if levied (this figure 

Bakes allowance for amortization of $1,300.00 being 
approximate cost of blacktop, drainage and concrete 
bumpers, over 3 years at 6^ with interest calculated 
semi-annually ) . 

CANCELLATION - In the event that the lease is cancelled by the City 

prior to expiry of the 5 year term, the City to refvmd 
to the lessee the unamortized portion of $1,500.00. 

INSULANCE - Lessee to carry inSTirance in an amount satisfactory 

to Corporation Cooinsel. 

The Supervisor of Property & Insurance is of the opinion that the rental 
represents market value. 

RECOMMENDED that Lot 23, Block 104, D.L. 541 be leased to Mr. W.A. Clear- 
water on the foregoing basis. 

Your Board 

Reco««i»nds the foregoing report of the Supervisor of Property & Instarance be 
adopted . 


3. Assignement of Lease from Vancouver Racquets ulub 
and Badminton Building Ltd., to Vancouver Racquets 
Club -- N. W. Cprner Ontario Street & 33rd Avenue 

The Supervisor of Property ft Insurance reports as follows; 

"By Resolution of Council dated January 28, 1969, Lots A ft B, Block 804, 
District Lot 526, comprising approximately 1.81 acres of land, were leased 
to Badminton Building Ltd. and Vancouver Racquets Club for a term of 20 
years, with an option to renew for a further 20 years; the annual rental 
to be $3,500.00 incltisive of taxes for the first ten years and $7,500.00 
inclusive of taxes for each year thereafter. 

Badminton Building Ltd. was incorporated in 1928 for the purpose of holding 
the land and premises at 2142 Oak Street, which was used exclusively to 
house the Badminton and Squash facilities for its members until the property 
was sold in 1969, and the proceeds from the sale used in the construction 
of the building now on land leased from the City. 

The Badminton and Squash activities have been carried on by the Vancouver 
Racquets Club since its incorporation under the Societies' Act of British 
Coliuabia in 1953. 

Uieir solicitor has now advised that retaining the company is no longer 
jtistified and they have requested that the comjJany's involvements with the 
operation of the Club be concluded, and their interest assigned to the 
Vancouver Racquets Club. Corporation Cotmsel has advised that the form of 
Assignent as submitted is satisfactory in form and content and indemnifies 
the City of Vancower in all respects. 

RECOMMENDED 

that the lease dated April 30, 1969 in the name of Badminton Building 
Limited and Vancouver Racquets Club be assigned to Vancouver Racquets 
Club subject to the documents of assignment being to the satisfaction 
of the Corporation Counsel." 
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INFORMATION 

1+. DEMOLITION - FALSE CREEK BUILDING # 1i| 
Former V.I.E. Works 


The Supervisor of Property & Insurance reports as follows :- 

"In accordance with Council Authority February 27th, 1973, 
the tenants of the subject building, Dan-Can Manufacturing 
Co, Ltd., were served with "Notices to Quit", 

Building #14 consists of a galvanized shed of 3,800 sq.ft., 
plus open lean-to and boiler room. 

Mr. V. E. Nielsen, President of Dan-Can, has advised that 
they would be prepared to disassemble and move this structure 
within two weeks of vacating the premises. They have use for 
certain of the materials on a lot they have purchased. 

Mr. R. Short reed, demolition contractor, was invited to submit 
a tender and he is prepared to demolish at a cost to the City 
of $350. OO. 

Inasmuch as it would be of assistance to the former tenant, and 
at the same time a savings to the City, it is RECCM4MENDED that 
the offer of Dan-Can Manufacturing Co. Ltd. to remove Building 
#14, at no cost to the City be accepted." 

RESOLVED that the Supervisor of Property & Insurance be authorized 
to award the contract to Dan-Can Manufacturing Co. Ltd. for the 
removal of Building #14 in False Creek (Former V.I.E. Works), at 
no cost to the City. 


The above contract has been confirmed by the Board of Administration 
and is reported to Council for INFORMATION. 


Your Board submits the foregoing report of the Supervisor of Property 
and Insurance to Council for INFORMATION. 


CITY OF VANCOUVER 


SPECIAL COUNCIL - April 18, 1973 


PUBLIC HEARING 


A special meeting of the Council of the City of Vancouver 
was held in the Council Chamber on Wednesday, April 18, 1973 at 
7.30 p.m., for the purpose of holding a Public Hearing to amend 
the Zoning and Development By-law. 

PRESENT: Deputy Mayor Bowers, Aldermen Gibson, 

* Hardwick, Marzari, Massey, Rankin and 

Volrich . 

CLERK TO THE COUNCIL: M. James 


MOVED by Alderman Hardwick, 
SECONDED by Alderman Gibson 

THAT this Council do resolve itself into Committee of the 
Whole, Deputy Mayor Bowers in the Chair, to consider proposed 
amendments to the Zoning and Development By-law. 

- CARRIED UNANIMOUSLY. 


1. Block bounded by Granville Street, 57th Avenue, 
Adera Street and the line located 240 ft. south 
of 54th Avenue. 


An application was received from the Director of Planning and 
Civic Development to rezone Block BB, D.L. 526, Group 1, NWD being 
the lands bounded by Granville Street, 57th Avenue, Adera Street 
and the line located 240 ft. south of 54th Avenue, from CD-I 
Comprehensive Development District to RS-1 One-Family Dwelling 
District . 

Mr. Douglas Holme as Chairman of the Shannon Citizens' 
Committee read and filed a brief which supported the rezoning 
appl ication . 

Mr. A. McEachern Solicitor for Wall and Redekop Corporation 
Limited spoke to the meeting and advised that he had received 
instructions from his client to contest by other means the validity 
of any By-law passed pursuant to this application and that he was 
instructed not to debate the merits of this action at this time. 

Mr. Donald S. Moir, Solicitor for the Shannon Citizens' 
Committee submitted to and filed with the meeting an outline which 
Mr. Moir amplified by verbal presentation. The submission 
commented in the form of questions posed to Council certain 
positions held by the Shannon Citizens' Committee and requested 
Council to deal with these questions in their deliberations. 

Miss L. Downinti, 1431 W.55th Avenue, spoke to the meeting as an 
interested taxpayer owning property half a block from the site in 
question. Miss Downing referred to the problems which will be 
encountered during the construction period, i.e. construction 
materials and equipment and also referred to the inconvenience 
to the surrounding residents during the period the site in question 
was used for the production of a motion picture. Miss Downing also 
referred to the parking problem which will develop from residents 
and visitors when the project is completed. 
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Mrs. Ross, 7563 Yukon Street spoke to the meeting as a 
concerned citizen and supported the retention of the present 
structures on the site for community uses and spoke against 
any use which would be multiple residential. Mrs. Ross also 
referred to the suggested parking problem which will develop. 

Mr. W.T. Strong as President of the Citizens' Council on 
Civic Development read and filed with the meeting a letter dated 
April 18, 1973 and referred to a previous letter submitted by 
that Council on August 15, 1972. Mr. Strong advised the meeting 
that the Citizens ' Council on Civic Development supports the 
rezoning . 

Mr. Donald Usher as President of the Community Arts Council 
of Vancouver referred to the position of that Council submitted 
to previous meetings of Vancouver City Council that the 
property should be preserved as a museum/community use area. 

Mr. Usher advised that the Community Arts Council of 
Vancouver have identified 25 "historic properties" in Vancouver. 
The Community Arts Council recognizes the problem connected 
with the specific site before this meeting and asked Vancouver 
City Council to reverse the present zoning. 

At this point in the proceedings, the Deputy Mayor asked 
if further persons wished to speak. There was no response from 
the public present. 

Alderman Massey then rose on a point of privilege and 
advised Council that during the development of the original design 
for this site, he was a partner in the firm of Erickson Massey, 
Architects, who prepared the original submission. Since that 
time that partnership has been dissolved and his previous partner, 
Mr. Arthur Erickson, prepared the design of the second submission 
which had been approved by a previous Council. Alderman Massey 
stated that he had no connection with the preparation of the 
approved design and asked Council for guidance on the matter of 
his being in a position of conflict of interest if he voted at 
this meeting. 

MOVED by Alderman Hard wick, 

THAT Council observe a short recess. 

- CARRIED. 

Council recessed at approximately 8.55 p.m. 


Council reconvened at 9.05 p.m. with the same personnel present. 

Alderman Massey requested further guidance from the Council 
and advised Council he felt that he was not in a position of 
conflict of interest. 

The Deputy Mayor ruled that Alderman Massey was not in a 
position of conflict of interest. 

MOVED by Alderman Volrioh, 

THAT this application be approved and the By-law be brought 
forward later this day. 


( CARRIED UNANIMOUSLY.) * 
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MOVED by Alderman Hardwick, 

THAT the matter be deferred for further consideration to 
the next regular Council meeting. 

~ LOST . 

(Aldermen Volrich, Marzari, Gibson and Deputy Mayor Bowers 
in the negative.) 

The motion of Alderman Volrich was then put and carried. * 


2. To include the use 'Marina' (excluding 

boat building and major repairs and overhaul 
to boats) as a conditional use in RS-1 
One-Family Dwelling District Schedule and the 
M-1 and M-2 Industrial District Schedules. 

An application was received from the Director of Planning and 
Civic Development to include the use 'Marina' (excluding boat 
building and major repairs and overhaul to boats) as a conditional 
use in RS-1 One-Family Dwelling District Schedule and the M-1 and 
M-2 Industrial District Schedules. 

This application has been reviewed and approved by the 
Vancouver City Planning Commission and the Technical Planning 
Board, with the Vancouver City Planning Commission noting that they 
recommend that the amendments be to Sub-Section B of the various 
District Schedules rather than Sub-Section A of the various 
District Schedules which would provide that the Planning Commission 
review and comment on such conditional uses being allowed . 

Mr. Tremblay spoke to the meeting supporting the application 
on the basis of the need for marinas in the city, especially in 
the False Creek basin. 

Mr. Dennis Moir spoke to the meeting and supported the 
application also. 

There were no other speakers on this matter. 

MOVED by Alderman Hardwick, 

THAT the application be approved in principle, and that the 
appropriate officials be instructed to discuss the subject with 
the appropriate Crown Agencies for report back in conjunction with 
the appropriate By-law amendment at a later date. 

- CARRIED UNANIMOUSLY. 

MOVED by Alderman Hardwick, 

THAT the Committee rise and report. 

- CARRIED UNANIMOUSLY. 

MOVED by Alderman Hardwick, 
SECONDED by Alderman Gibson, 

THAT the Committee's report be adopted. 


In accordance with the resolution passed previously a By-law 
to repeal By-law No. 4349 was submitted for consideration. 

MOVED by Alderman Volrich, 
SECONDED By Alderman Gibson, 

THAT leave be given to introduce a By-law to repeal By-law 
No. 4349 and the By-law be read a first time. 


- CARRIED UNANIMOUSLY. 


Special Council, April 18, 1973. 


4. 


MOVED by Alderman Volrich, 
SECONDED by Alderman Gibson, 

THAT the By-law be read a second time. 


- CARRIED UNANIMOUSLY. 


MOVED by Alderman Volrich 
SECONDED by Alderman Gibson, 

THAT Council do resolve itself into Committee of the Whole 
to consider and report on the By-law, Deputy Mayor Bowers in 
the Chair. 


MOVED by Alderman Rankin, 

THAT this By-law be referred to the Corporation Counsel 
for study and report back to Vancouver City Council in two 
weeks time. 


(Aldermen Volrich and Marzari and Deputy Mayor Bowers in the 
negative . ) 

MOVED by Alderman Volrich, 

THAT the Committee of the Whole rise without reporting and 
beg leave to sit again. 


MOVED by Alderman Volrich, 
SECONDED by Alderman Hardwick. 

THAT leave to sit again be granted to the Committee of the 


The Council adjourned at approximately 9.30 p.m. 


are 

The f or egoing^i, Minutes of the Special Council meeting (Public 
Hearing) of April iS, 1973, adopted on May 1, 1973. 


- CARRIED UNANIMOUSLY. 


- CARRIED. 


- CARRIED UNANIMOUSLY. 


Whole. 


- CARRIED UNANIMOUSLY. 




CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 
MAY 8, 1973 

A Regular meeting of the Council of the City of Vancouver was 
held on Tuesday, May 8, 1973, in the Council Chamber, at approxi- 
mately 2:00 p.m. 

PRESENT ; Mayor Phillips 

Aldermen Bowers, Gibson, Harcourt, Hardwick, 
Linnell, Marzari , Massey, Pendakur, 
Rankin and Volrich 

CLERK TO THE COUNCIL ; R, Thompson 

PRAYER The proceedings in the Council Chamber were opened with 

prayer , 

ACKNOWLEDGMENT 

Mayor Phillips acknowledged the presence in the Council Chamber 
of Grade 11 students from the Fort Nelson Secondary School, Fort 
Nelson, B. C. 

^IN CAMERA ' MEETING 

The Council agreed to an 'In Camera' meeting later this day, 

ADOPTION OF MINUTES 

MOVED by Aid, Bowers, 
SECONDED by Aid. Pendakur, 

THAT the Minutes of the Regular Council meeting (with the 
exception of the 'In Camera' portion), dated May 1, 1973, be adopted, 
after changing part (d) of the resolution on page 15 respecting 
development in Gastown Area, to read; 

"subject to prior report of the City Engineer on this 
proposed experiment", 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid, Hardwick, 
SECONDED by Aid , Bowers , 

THAT the Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair, 

- CARRIED UNANIMOUSLY 

REPORT REFERENCE AND COMMUNICATIONS OR PETITIONS 

1, 1972 Financial Statements and 
Auditors' Report to Council 

Mr, R,F. Gardiner, Partner in firm of Riddell, Stead & Co., 
Chartered Accountants and the City's External Auditors, spoke to 
the auditors' report in regard to the 1972 financial statements ot 
the City, 

MOVED bv Aid, Rankin, 

THAT the External Auditors' Report and the 1972 Financial 
Statements submitted by Riddell, Stead Ss Co , , be received. 


- CARRIED UNANIMOUSLY 
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UNFINISHED BUSINESS 

1. P.C. 229 Honeybourn, B: 
Legal Expenses 

The Council further considered report of the Corporation 
Counsel under date of April 27, 1973, setting out the following 
resolution of the Board of Police Commissioners: 

"THAT the account of Mr. G.L. Murray, Q.C. and 
Mr. H.J. McGivern in the amount of $1,500.00 for 
professional services rendered in connection with 
the defence of P.C. 229 Honeybourn, B . on a charge 
of Criminal Negligence be submitted to City Council 
with a recommendation for payment under the 
provisions of Section 472 of the Vancouver Charter". 

The Coi'poration Counsel stated he felt if the account were taxed 

it would be found to be reasonable and allowed by the Taxing Officer. 

At the last meeting the Council deferred the matter to allow 
members of Council an opportunity of reading the Judgment in the 
case . 

MOVED by Aid. Linnell, 

THAT these legal expenses be approved pursuant to the resolution 
of the Police Commission. 

- CARRIED 

(Aldermen Marzari, Pendakur and Rankin voted 
against the motion) 

2. Report of Standing Committee of Council 
on Social Services, April 12, 1973 

The Council considered the following clauses in this report 
which were deferred at the May 1st Council for consideration 
this day: 


Clause 1 
Clause 3 
Clause 4 
Clause 5 


Greater Vancouver Mental Health Project 
Grant Request - Helping Hand Council 
Dunbar-West Point Grey Youth Problem 
Integration of Provincial Social Service 
Workers with City Social Service Workers 


MOVED by Aid. Rankin, 

THAT the Committee's recommendation in clause 1 of the report 
be adopted and Clauses 3, 4 and 5 be received for information. 

- CARRIED UNANIMOUSLY 

(The recommendations in clause 2 of the above report were 
deferred on May 1, 1973, pending a report from the Director 
of Social Planning in respect of a grant to the organization) 


MOVED by Aid. Rankin, 

THAT the information report from the Medical Health Officer 
dated April 19, 1973, in respect of Clause 1 regarding Greater 
Vancouver Mental Health Project, be received. 

- 'CARRIED UNANIMOUSLY 

Delegation Matters 

It was agreed to defer the following matters pending the hearing 
of delegations later this day: 

(a) Development Permit Application: 755 E. 49th Ave. 
B.C. Telephone Company 

(b) Kerrisdalo Beautif ication Project 

(c) 1973 Cultural Grants 
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COMMUNICATIONS OR PETITIONS (cont'd) 

2, ASPO Conference: 
Vancouver (1975) 

The Council noted a communication dated April 27, 1973, from 
the Community Planning Association of Canada (B.C. Division) 
advising that the Community Planning Association of Canada and 
the American Society of Planning Qfficials will hold a joint 
National Planning Conference in Vancouver in April, 1975, 

MOVED by Aid. Linnoll, 

THAT the Council re-affirm its support of this Conference and 
the Mayor be requested to name a member of Council to liaison with 
the Conference Organization Committee, 

- CARRIED UNANIMOUSLY 

3, Grant Request: 
Bach Choir 

A communication was noted from the Bach Choir dated May 7, 1973 
requesting an opportunity to appear before Council in support of its 
grant request and be heard at a future Council meeting, 

MOVED by Aid. Hardwick, 

THAT the delegation be heard at a convenient time to be 
arranged , 

- CARRIED UNANIMOUSLY 

4, Site for West End 
Community Centre 

Alderman Bowers reported as follows: 

"Following the direction given by Council on April 13, a meeting was held 
on May 2 at the School Board offices to discuss the claim of the Board that 
they are entitled to compensation for the difference in value of the site now 
owned by the Board and designated for the Community Centre, and that now owned 
by the city and designated for school playing fields. 

Present at that meeting were 

Art Phillips, Mayor Peter Bullen, Chairman V.S.B. 

Fritz Bowers, Alderman Kathrine Mirhady, Trustee 

Peter Leckie, Director of Finance Jack Robertson, Secretary-Treasurer 

Agreement was reached on the following points:- 

1. We would not discuss the amount of the difference in value, but only the principle' 
of whether compensation is required. 

2. Whenever there is an outright transfer of land from one body to the other, this 
should be at full market value, reflecting the zoning of the land involved. 

(This has been the practice in the past - e.g. Champlain Heights, new Mount Pleasan' 
etc, - and should be continued. When the School Board purchases land from 
the city, half the value is recovered from the provincial government. 
Continuation of this policy in the future may be jeopardised by an indiscriminate 
application of the proposed "Public Use Zone" to all school board land.) 

3. The exchange of sites in the King George School / West End Community Centre 
location need not be viewed as involving two outright transfers. 

It is an exchange of sites for mutual convenience and benefit. 

The Community Centre would be used by the school and would contain a common library. 

4. A useful precedent for this tranr.oction can be found in fho location of o 
Community/School pool on the site of Lord Byng school, without any compensation 
being paid to the School Board for the use of their land, but with the guarantee 
that if the school ever needed to acquire additional land, the city is obligated 
to purchase an equivalent acreage. 

cont 'd , , , . 
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COMMUNICATIONS OR PETITIONS (cont'd ) 

Site for West End 
Community Centre (cont'd) 

In the case of the King George school, the city representatives argued that here 
a Community Centre is being placed on school property - in part for the benefit 
of the school - and at the same time the school is being reimbursed with the 
equivalent acreage. By this argument, no compensation is required. 

5. Nonetheless, ir was agreed that the Board by this transfer would lose potential 
future value. In the unlikely eventuality of the complex ceasing operation, 
the Board would then own a less valuable site to sell than if the transfer had 
not taken place. 

6. To recognize (5), and to keep alive the principle enunciated in (2), it was 
agreed to explore the following possibility: 

that there be no transfer of property between the two bodies, but that a cross-l 
be arranged (for $1), whereby the Board leases its land for .he Community Centre, 
and thJ city lease its site to the Board for playing fields,- in each case for 
some suitable oeriod (50 years ?) 

7. Both parties are confident than an amicable arrangement can be reached, p;;rhaps 
along the lines of (6), and wish to ensure 

- that the be no delay in the calling of tenders for the project 

- that the sums available for the construction of the project be not reduced 
by any hypothetical difference in site values." 

MOVED by Aid. Bowers, 

THAT the foregoing report be received; the appropriate officials 
explore the possibility of a cross-lease as suggested in the report 
and the calling of tenders for the project proceed as scheduled. 

- CARRIED UNANIMOUSLY 

Conference of Mayors of 
Major Cities 


The Mayor submitted for Council information, a copy of a brief 
presented by him at the Toronto Conference of Mayors held May 7, 1973. 


The brief concluded as follows: 

"The course of action that should be followed by the munici- 
palities is clear. We should support our provincial 
governments in their efforts to press the Federal Government 
for greater decentralization of authority and tax resources 
in Canada. Only in this way can the three levels of 
government in Canada come closer to living up to the 
expectations of Canadians". 

(A copy of the brief is on file in the City Clerk's Office) 

MOVED by Aid. Hardwick, 

THAT the information from the Mayor be received. 


- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION, DEPARTMENT AND OTHER REPORTS 

A, BOARD OF ADMINISTRATION 

General Repoi-t, May 4, 1973 

WORKS AND UTILITY MATTERS 


The Council considered this report containing clauses 1 
identified as follows: 


to 6 


Clause 1: Closure of Portion of the S/S Powell Street, 

West of Dunlevy, North 7 feet of Lot 8, 

Block 55, D.L. 196, Plan 196 
Clause 2: Closure of Portion of the lane North of 27th 

East of Glen Drive, North 20 ft, of Lot 7, 

Subdivision 'C ' & 'D', Block 19, D.L.'s 

391 and 392, Plan 380 
Clause 3: Installation of Water Main, Laurel Street, 

South of S.W, Marine Drive, 1972 Capital Budget 
Clause 4: Water Main Installation - 1972 Capital Budget 
Clause 5: Proposed Decorative Planters fronting 

3346, 3354, 3356, 3364 Cambie Street 
Clause 6: Pollution of Still Creek - Survey 


MOVED by Aid, Hardwick, 

THAT the recommendations of the Board of Administration and 
officials, contained in the foregoing report, be approved, 

- CARRIED UNANIMOUSLY 


FIRE AND TRAFFIC MATTERS 


Fire Protection on Burrard Inlet Waterfront 


In considering this clause in which a report is set out from 
the City Engineer and the Fire Chief, the Council noted the officials 
propose that the study by the City Engineer and Fire Chief of im- 
proved access and waterworks for fire fighting purposes be deferred 
pending outcome of the studies by the Waterfront Committee, 

MOVED by Aid, Pondakur, 

THAT the above deferment proposal be approved. 


- CARRIED UNANIMOUSLY 


FINANCE MATTERS 


The Council considered this report of the Board of Administration 
containing clauses 1 to 7, and took action as follows: 

Grant Equal to Taxes : 

Vancouver Neurological Centre (Clause 1 ) 

In considering this clause a letter from the Vancouver Neuro- 
logical Centre under date of January 22, 1973, in support of their 
grant request, was noted, 

MOVED by Aid, Rankin, 

THAT this clause be referred back to the Director of Finance 
for report on the matter of granting exemption on that portion of 
the property which is not commercial, 

- CARRIED UNANIMOUSLY 


Temporary Assignment: 
Computer Programmer (Clause 2) 


MOVED by Aid, Gibson, 

THAT the recommendations of the Board of Administration and 
Director of Planning and Civic Development contained in this 
clause be approved, 

- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd ) 

FINANCE MATTERS (cont'd ) 

Block 52 Parking Garage (Clause 3 ) 

MOVED by Aid, Gibson, 

THAT this clause be received for information, 

- CARRIED UNANIMOUSLY 

(The Mayor instructed that when the April report on the 
operation of this garage is submitted, background details 
in respect of this garage operation be submitted) 

Grant Request: 

1973 National Wheelchair Games (Clause 4 ) 

MOVED by Aid. Bowers, 

THAT, in respect of this grant request, the application be 
received . 

- CARRIED UNANIMOUSLY 

Grant: Festival of Forestry (Clause 5 ) 

MOVED by Aid. Rankin, 

THAT the request to hear a delegation from the Festival of 
Forestry be granted. 

- CARRIED 

(Alderman Bowers voted against the motion) 

National Council of the Metropolitan Opera: 
Grant equal to Rental of QE Theatre (Clause 6) 

MOVED by Aid. Pendakur, 

THAT in respect of this grant request, the application be 
received . 

- CARRIED UNANIMOUSLY 

City Prosecutor's Department: 
Filing System (Clause 7) 

MOVED by Aid. Rankin, 

THAT the recommendations of the Board of Administration and 
the Administrative Analyst contained in this clause be approved. 

- CARRIED UNANIMOUSLY 
(At this point Alderman Gibson left the proceedings) 

PROPERTY MATTERS 

The Council cons 
as follows: 

CI ause 1 : 
Clause 2: 
Clause 3: 
Clause 4: 
Clause 5: 
Clause 6: 

cont 'd . . , . 


idered this report containing clauses identified 

Britannia Community Services Centre 

1537 Parker Street: Expropriation 

Acquisition for Britannia Community 

Services Centre Site: 1068 to 1072 McLean Dr. 

Acquisition for Replotting S,E. Sector 

3252 S.E, Marine Drive 

Acquisition for Britannia Community 

Services Centre Site: 1175 - 85 Woodland 

Sale of City-owned Land: Proposed B,C, 

Hydro Substation Site, 49th Avenue & Boundary 

Demol i tions 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd ) 

PROPERTY MATTERS (cont 'd) 

The Council took action on this report as follows: 

MOVED by Aid. Linnell, 

THAT the recommendations of the Board of Administration and 
Supervisor of Property & Insurance contained in Clauses 1 to 4 
inclusive be approved and Clause 6 received for information. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Linnell, 

THAT consideration of Clause 5 of the report be deferred 
pending a report explanation, either from the B.C. Hydro and Power 
Authority or the City Engineer, on the B.C. Hydro plans for the 
area in addition to the actual design of the facility. 

, - CARRIED UNANIMOUSLY 

B. DEPARTMENT REPORT 

V. & L.I. Railway False Creek (South Shore) 
Bridge Crossing Oak Street North of 6th Avenue 

MOVED by Aid. Hardwick, 

THAT the recommendation of the City Engineer contained in 
this report (Works and Utility matters), be approved. 

- CARRIED UNANIMOUSLY 

C. Police Program of Removal of Unlicensed 
Vehicles from City Streets and Lanes 

The Board of Administration, under date of May 4, 1973, sub- 
mitted the following report: 

Your Board has received the following report from the Supervisor of 
Property & Insurance Division and the Administrative Analyst: 

"The Superintendent of Administrative Services - Police Department, 
has advised that a program of removing all unlicensed vehicles from 
City streets and lanes is to be undertaken immediately. It is esti- 
mated that there are approximately 2,000 such vehicles now on City 
streets or lanes. 

The contract with Buster's Auto Towing Service Limited makes provision 
for that Company to remove vehicles at the request of members of the 
Vancouver City Police Force. However, the present storage facilities 
operated by the Company will not accommodate the vehicles expected to 
be removed by this program and therefore the Company have requested 
the use of approximately 1.5 acres of property located at the foot of 
Willow Street on False Creek. 

It is anticipated that the program of removal will take approximately 
four months to complete. The property would therefore be required 
from May 15 to approximately September 30, 1973. 

The Supervisor of Property & Insurance advises that the rental would 
normally be in the range of $350 per month. The representative of the 
Company has requested the use of tho property at no cost as the program 
has been initiated by the City and involves tho Company in additional 
expense with minimal chance of recovery of impoundinp; fees. It is 
anticipated that of the 2,000 cars on the street, that 1,300 of them 
will be removed and of this number approximately 1,200 of them will 
ultimately bo sent to the Scrap Yard with little or no salvage value. 

In view of the fact that the program will clear the streets of these 
abandoned vehicles with a general benefit to the citizens, it is pro- 
posed that a nominal rental charge of $100 for the period required for 
the program be charged to the Company and a contract be written to the 
satisfaction of Corporation Counsel to indemnify the City from any 
liability or claims arising from the use of the site for this purpose. 

The foregoing is submitted for consideration of City Council." 


YOUR BOARD submits the above for consideration. ' 

cont 'd , . . 
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BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd ) 

Police Program re Removal of 
Unlicensed Vehicles (cont'd) 

The Corporation Counsel suggested that the sixth paragraph 
of the foregoing report should be re-worded as follows: 

"In view of the fact that the program will clear the streets 
of these abandoned vehicles with a general benefit to the 
citizens, it is proposed that a nominal rental charge of 
$100 for the period required for the program be charged to 
the Company and that the Company produce adequate public 
liability insurance covering the operation of the lot". 

MOVED by Aid. Rankin, 

THAT consideration of this report be deferred one week and 
in the meantime the Board of Administration furnish to Council 
information as follows: 

(a) what is the salvage value, if any, of the 1300 vehicles 
referred to in the report, 

(b) what are the terms of the present contract with Buster's 
Auto Towing Service Limited and particularly, pertinent 
contract information which may have a bearing on the 
consideration of this report; the Board of Administration 
having the authority to report such detail to the Council 
'In Camera' if considered advisable. 

(amend ed) 

MOVED by Aid. Harwick, in amendment, 

THAT the following be added as (c) to the Motion of Aid. Rankin 

"what suitable fencing would be required to screen 
the lot from nearby public areas". 

- CARRIED UNANIMOUSLY 

The motion, as amended and reading as follows, was put and CARRIED 

UNANIMOUSLY 


"THAT consideration of this report be deferred one week and 
in the meantime the Board of Administration furnish to Council 
information as follows: 

(a) what is the salvage value, if any, of the 1300 vehicles 
referred to in the report, 

(b) what are the terms of the present contract with Buster's 
Auto Towing Service Limited and particularly, pertinent 
contract information which may have a bearing on the 
consideration of this report; the Board of Administration 
having the authority to report such detail to the Council 
'In Camera' if considered advisable, 

(c) what suitable fencing would be required to screen the 
lot from nearby public areas." 


D. (i) Adoption of 1970 National Building Code 

The City Building Inspector submitted the following report 
under date of May 4., 1973: 

"On October 17, 1972, Council considered a report prepared by the Cit? 
eSlSing Inspector which included a draft Building By-law prepared by 
the Law Department. The Building Inspector's report concluded with 
five recoinnendations which were: 

(1 ) That the Corporation Counsel be instructed to bring 
forward the attached By-law as soon as possible. 

(2) That the effective date of the By-law be 90 days after 
the passing thereof. 

cont 'd . . . 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

Adoption of 1970 National Building Code 
(cont 'd) 

(3) That pi*oposed staff additions as follows be approved: 

3 Structural Engineers I (If suitable candidates 

available, two of these 
positions could be filled 
by Plan Checkers). 

1 Plan Checking Assistant I 

4 Building Inspectors I 
1 Plumbing Inspector I 
1 Clork-Typist II 

(4) That the scale of permit fees be increased to cover the 
added costs. 


(5) If Council approves Item (3), an estimate of the cost 
of providing the necessary accommodation to be reported 
at a later date. 

The Board recommended that Recommendation (l) of the City Building 
Inspector be adopted. 

And further recommended that the report of the City Building Inspector 
be laid on the table for two calendar months to enable representations 
to be received from the Industry. 

On October 17, 1972, Council passed the following resolution: 

'THAT the recommendations of the Board of Administration 
contained in the Board report of October 13, 1972, re 
National Building Code 1970, be approved and the matter, 
therefore, laid on the table accordingly for two months 
to enable representations to be received from the industry.' 

Copies of the report of October 13, 1972, are attached. 

The reconunendation concexTiing additional staff was approved on December 
19, 1972. 

On December 13, 1972, the City Building Inspector prepared a brief 
report indicating to whom copies of the material had been sent and what 
organ ir.at ions had replied, stating that since further replies were 
expected the main report would be submitted later. 

Th« Building Inspector reports further *• follows: 


Submissions from Industry and Building Inspector's Comment 
Submissions have now been received from the following: 

- Social Planning & Review Council of B.C. (S.P.A.R.C.) . scfwra 

re Design standards for Handicapped. report on this ite 

- Paine & Associates, Architects 

- D.W. Thomson & Co. 

- Central Mortgage & Housing Corporation 

- Amalgamated Construction Association 

- The Consulting Engineers' Division of the Association 

of Professional Engineers of B.C. 

- Vancouver School Board 

- Architectural Institute of B.C. 

- Real Estate Board of Greater Vancouver 

The comments of the organizations are tabulated in Appendix "A" with 
added com:nents by the Building Inspector. There are three main points 
made in the comments, namely: 

1. A Board of Appeal should be set up. 

2. The proposed changes to Part 9 (dealing with 
quality control) are (juestioned. 

3. Cert,if ication by Architects or Professional 
Engineers would eliminate checking by City staff. 


cont 'd 
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BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd) 


Adoption of 1970 National Building Code 
(cont 'd) 


(1) A Board of Appeal with r«sp«ct to th* Building 
By-law should be «et up 

It is the opinion of the City Building Inspector that the 
Building By-law should not be subject to aippcal. The By-law 
is comprised of regulations, most of which relate to safety 
and as such should not be subject to appeal. It would not 
be proper for cxAmple, for a board to rule in favour of an 
applicant who wants to reduce the assumed dpsign loads or to 
increase allowable stresses in materials. Yet this could 
occur if such board had power to vary any clause in the Build- 
ing By-law. Less obvious but equally important, such board 
should not have the power to reduce requirements relating to 
means of egress or fire protection. If it becomes apparent 
that the By-law should be changed. Council can amend it with 
little loss of time. 

With respect to n«v methods and materials, there is flexibility 
in the By-law whereby the Building Inspector can allow such use 
if the applicant can demonstrate that the proposed equivalents 
will provide the level of performance required by the By-law. 
The Building Inspector who is motivated primarily by safety 
considerations is likely to nake a sounder decision than a 
Board wi-,;h a variety of motivations. 

It is Euqgfstod that such Board f.hould interpret the By-law. 
This is co'isidcrod i nappropr in to since interpretation is the 
responsibility of. the City's Law Department. Obviously the 
Buildino Inspector rules on many natters on a tt-ky to day basis. 
If an aDplicanl I eels the Law l>e(».ir traent is wrong, he can have 
the matter resolved in the courts. If partr. of the By-law are 
ambiguous, makiag interpretation difficult. Council can amend 
the By-law to m.Tko it clear and in such case interpretation 
would hfi-nn»? academic:. 

These m.itters have l>een ciiscusserl with tlu» Corporation Counsel 
ami jt i jMtlnleii out tl.at ttio Ci'v could ho /'oiiikI liable if 
a dis.Astor resvil led I rom a poor <l(.-cision of such board. Further- 
more, <he Corporation Counsel points out the prer.ont enabling 
legislation would not p«rmit such appeal bonrd. 

(2 ) Two aubmlarfiopa quastloh the proposed changes to Part 9 

The deletions and changes to Part 9 were recommended by a com- 
mittee set up by the Greater Vancouver Regional District Board 
and were approved by that body. The changes and deletions 
were proposed primarily because these regulations relate to 
quality control. For example, there are detailed regulations 
for plaster wall covering, drywall, plywood, hardboard etc. 
There are similar regulations with respect to floor covering. 
These parts of a house can be seen by a prospective ovmer or 
tenant of a house prior to purchase or rental. It is not con- 
sidered a valid subject for control by by-law. 

Reference is made to the submission by the Real Estate Board. 
They argue that the changes should not be made, referring to 
specific items. Attached hereto is Appendix 'B' which gives 
the reasons of the Regional Board Comnittee for proposing 
the changes and delations. 


(3) Certification by Architects or Professional Engineers 

Two submissions suggest that Architects or Professional 
Engineers could certify that a building design complies 
with the Building By-law. It i-* argued that the City 
Staff would therefore not have to check such plans. 
Experience shows that many designs by Architects and 
Professional Engineers fail to moot the Building By-law 
in such matters as occupancy requirements, means of egress, 
fire separations, firo walls, spatial separations, flame- 
spread characteristics etc. In fact, apart from minor 
alterations, it is rare if ever that drawings for a proposed 
development comply with the Building By-law in all respects. 
I do not agree with the proposal. 

cont 'd . , . 
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BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd ) 

Adoption of 1970 National Building Code 
(cont 'd) 


The other points a&de in the subnissions are summarized in Appendix 
•a'. Copies of the letters received are in the City Clerk's office 
and are available to any member of Council. 

In the preparation of the draft By-law, two subjects were inadver- 
tently omitted. In the present By-law there is a section dealinq 
with numbering of buildings and a subsection reqiiiritjg an applicant 
for a permit for an apartment building or any building estimated to 
cost $100,(XX3 or greater to obtain building grades from the City 
Engineer and show them on his drawings. It is proposed to add 
these sections to the By-law to be brought forward by the Corporation 
Counsel. 

RECOMfCNDATIONS ! 
I recommend that: 

1. Corporation Counsel be instructed to bring for-vjard the 
revised By-law for adoption by City Council. 

2. The effective date of the By-law be 90 days after adoption. 

3. The scale of permit fees be increased to cover added costs." 

(Attachments referred to above are 
on file in City Clerk's Office) 

MOVED by Aid. Massey, 

THAT the recommendations of the Building Inspector set out at 
the conclusion of the report be approved. 

- CARRIED UNANIMOUSLY 

D.(ii) Proposed Requirements in Building 
By-law for the Handicapped 


In connection with this report submitted by the Building 
Inspector under date of May 4, 1973, it was noted the Social 
Planning and Review Council of B.C. wish to appear as a delegation. 

MOVED by Aid. Hardwick, 

THAT the foregoing delegation request be granted. 

- CARRIED UNANIMOUSLY 

E. Report of Standing Committee of Council 
on Civic Development, April 19, 1973 

MOVED by Aid. Hardwick, 

THAT this report of the Standing Committee on Civic Development 
dated April 19, 1973, in respect of Vancouver: Outside Downtown, 
be received for information. 

- CARRIED UNANIMOUSLY 

F. Acquisition of Leasehold Interest: 
Whole of Second Floor of Building 
known as 517 - 51 9 Hamilton Street 

The Board of Administration, under date of May 7, 1973, sub- 
mitted the following report: 

The Supervisor of Pzopnirty and Insurance reports as follows t- 

"Council May 1st, 1973 considered a report from the Director 
"of Welfare & Rehabilitation, who reported that because of 
flooding from the hotel on the second floor of 517 - 519 
Hamilton Street, that the City staff of the Single Men's 
Unit on the main floor had temporarily been relocated to 
the Pacific Hostel. 

cont 'd . . . . 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

Acquisition of Leasehold Interest: 
517 - 519 Hamilton Street (cont'd) 

Council authorized the Suj)€rvisor of Property and Insurance 
to purchase and take over the lease of the second floor and 
negotiations with the lessee, Ralph Sidney Moslin, have 
produced the following recommended settlement 

1* R.S. Moslin to assign to the City the lease dated 

February 1st. 1972 between Consolidated Holding Co. 
Ltd. (lessor) and HarilaJ. Thakorlal - assigned to R.S. 
Moslin on September 12th, 1972. The lease is for 8 
years as of February 1st, 1972 at a rental of $750.00 
per month plus 50% of any increase in taxes over the 
base year of 1972 subject to rental review in 1975 and 
1978. 

2. Purchase price of the leasehold interest $10,500.00, 
and includes business disruption, all blankets, linen, 
etc., plus furnishings, (subject to 3(a) below). 

3. City to assume obligations (except arrears) contracted 
by H. Thakorlal or R.S. Moslin under the following 
agreements 

(a) Conditional lease agreement dated April 25th, 1972 
between H. ThakorlaU. and North American Business 
Equipment Ltd. for furniture as detailed on attached 
Schedule "A". The agreement indicates a sale price 
of $4,699.29 and provides for 60 payments of $122.37 
per month. 

(b) Display rental agreement dated February 29th, 1972 
between H. Thakorlal and Neon Products Ltd. for a 
neon sign. The agreement provides for 60 payments 
of $13.00 per month as of February, 1972. 

(c) Chemical spray contract dated March 16th, 1973 
between B.C. Chemical Sprayers Ltd. and R.S. Moslin 
which provides for 12 payments of $12.00 per month. 

In the body of the report of April 30th, 1973 to Council, it was 
recommended that the hotel be cleared of tencints to eliminati: 
a repetition of water damage. In view of the urgency of the 
situation, the lessee has been instructed to give all his 
tenants notice to vacate by May 31st latest. 

This decision to discontinue the hotel operation effects the 
residents in the hotel, the 3 agreements (3(a), 3(b) and 3(c) 
and revenue to the lessee during May, 1973, and to cover this 
situation an additional 3 items are recommended as part of the 
settlement t- 

4. The lessee is to padlock each room as it becomes vacant 
and the City is to pay $1,600.00 cash less any rentals 
collected for the period May 1st - May 31st, 1973. 

5. Two of the tenants are entitled to 30 days' notice and the 
City is to absolve the lessee of any liability which he 
may occasion by requiring them to vacate by May 31st, 
1973, i.e., 26 days' notice. 

6. In addition, Mr. Moslin has stipulated the following 
as a condition of settlement! 

The City to absolve the lessee of any liability for 
damage caused to the main floor ceiling by the recent 
flooding. 

The damage, as per (6) above, is considered by the Property & 
Insurance Office to be less than $1,000.00, and Corporation 
Counsel has stated that it is in any case questionable whether 
the lessee can be held liable. 
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BOARD OF ADMINISTRATION, DEPARTMENT fc OTHER REPORTS (cont'd) 

Acquisition of Leasehold Interest: 
517 - 519 Hamilton Street (cont'd) 


In regard to the residents, the Supervisor of Property and 
Insurance will within established policy provide such 
assistance as is required to help the tenants relocate. There 
are no children resident and all the occupants are reported to 
be young people with the exception of 3 persons, who are over 
60 yeekxs of age. 

RECOMMENDED that the City acquire the leasehold interest of the 
second floor of 517 - 519 Heunilton Street for the sura of 
$10,500.00, subject to the aforementioned conditions." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of 
Property and Insurance be adopted. 

MOVED by Aid, Pendakur, 

THAT the recommendations of the Board of Administration and 
the Supervisor of Property and Insurance contained in the above 
report be approved , 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid, Hardwick, 

THAT the Committee of the Whole rise and report, 

- CARRIED UNANIMOUSLY 

MOVED by Aid, Hardwick, 
SECONDED by Aid, Linnell, 

THAT the report of the Committee of the Whole be adopted, 

- CARRIED UNANIMOUSLY 


BY-LAWS 

1 , BY-LAW TO CONTRACT A DEBT BY THE ISSUE 
AND SALE OF DEBENTURES IN THE AGGREGATE 
PRINCIPAL AMOUNT OF $967,163,38 


MOVED by Aid, Bowers, 
SECONDED by Aid, Volrich, 

THAT leave be given to introduce a By-law to contract a debt 
by the issue and sale of debentures in the aggregate principal amount 
of $967,163,38 in lawful money of Canada for certain pavement, curb 
and gutter and sidewalk projects constructed as local improvements 
and for imposing an annual special rate on real property specially 
benefited by such local improvements, and the By-law be read a first 
time , 

- CARRIED UNANIMOUSLY 

MOVED by Aid, Bowers, 
SECONDED by Aid, Volrich, 

THAT the By-law bo road a second time, 

- CARRIED UNANIMOUSLY 

MOVED by Aid, Bowers, 
SECONDED by Aid. Volrich, 

THAT Council do resolve itself into Committee of the Whole, to 
consider and report on the By-law, Mayor Phillips in the Chair, 

- CARRIED UNANIMOUSLY 

cent 'd . , , , 
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BY-LAWS (cont'd) 

By-law to Contract a Debt by the 
issue and sale of debentures (cont'd) 

MOVED by Aid. Bowers, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Bowers, 
SECONDED by Aid. Volrich, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers, 
SECONDED by Aid. Volrich, 

THAT the By-law be read third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED UNANIMOUSLY 

(The By-law received three readings) 

2. BY-LAW TO VARY CERTAIN PROPOSED PROJECTS FOR 

WHICH THE CITY OF VANCOUVER MAY BORROW CERTAIN 
MONIES IN ANY OF THE YEARS 1971 to 197 5 INCLUSIVE 
WITHOUT THE ASSENT OF THE ELECTORS (KERRISDALE 
ARENA REPAIRS) 


MOVED by Aid. Bowers, 
SECONDED by Aid. Volrich, 

THAT leave be given to introduce a By-law to vary certain 
proposed projects for which the City of Vancouver may borrow certain 
monies in any of the years 1971 to 1975 inclusive without the assent 
of the electors, and the By-law be read a first time. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers, 
SECONDED by Aid. Volrich, 

THAT the By-law be read a second time. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers, 
SECONDED by Aid. Volrich, 

THAT Council do resolve itself into Committee of the Whole to 
consider and report on the By-law, Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Bowers, 
SECONDED by Aid. Volrich, 

THAT the report of the Committee of the Whole be adopted, 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Bowers, 
SECONDED by Aid. Volrich, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED UNANIMOUSLY 

(The By-law received three readings) 


-15o , 


Regular Council, May 8, 1973 15 


MOTIONS 

1. Allocation of Land for Highway Purposes 
1390 East 37th Avenue 


MOVED by Aid. Rankin, 
SECONDED by Aid. Pendakur, 

THAT WHEREAS the registered owner has conveyed to the City of 
Vancouver, for highway purposes, the following described lands: 

1. East 7 feet of amended Lot 12, Block 7, District Lot 700 
Group 1, New Westminster District, Plan 1522 (see 
45460-L) 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for highway purposes; 

BE IT THEREFORE RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
highway purposes, and declared to form and constitute portions of 
highway . 

- CARRIED UNANIMOUSLY 


2. Expropriation: 1537 Parker Street 
Britannia Community Services Centre 

MOVED by Aid. Rankin, 
SECONDED by Aid. Pendakur, 

THAT WHEREAS the City of Vancouver desires to acquire that 
certain parcel or tract of land and premises situate in the City 
of Vancouver, in the Pi'ovince of British Columbia, more particularly 
known and described as follows: 

Lot 19, Block 24, District Lot 264A, Group 1, 
New Westminster District, Plans numbered 378 
and 1771 

pursuant to its powers under section 204(.j) (viii) of the "Vancouver 
Charter", Statutes of British Columbia 1953, Chapter 55, and amend- 
ments thereto; 

AND WHEREAS the City of Vancouver has failed to come to an 
agreement with the owner of the real property aforesaid as to the 
terms of acquisition thereof ; 

THEREFORE BE IT RESOLVED that the real property aforesaid be, 
and the same is, hereby expropriated by the City of Vancouver. 

- CARRIED UNANIMOUSLY 

NOTICE OF MOTION 

Semi-annual Billing and Collection: 
Property Taxes 


The following Notice of Motion was submitted and recognized by 
the Chair: 

MOVED by Aid. Volrich, 
THAT WHEREAS, 

(1) The City of Vancouver presently bills property taxes on an 
annual basis; 

(2) There would be distinct financial advantage to the City in 
billing and collecting taxes on a twice- yearly basis, in the following 
respects : 


cont 'd . 
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NOTICE OF MOTION (cont'd) 

Semi-annual Billing and 
Collection; Property Taxes (cont'd) 

(a) It would avoid the need to borrow funds on a 
temporary basis each year and thus avoid the 
cost of such borrowing; 

(b) It would bring funds to the City treasury at 
an earlier date and allow the City to earn 
interest on a substantial part of the said 
funds ; 

(3) The said financial advantages would far outweight the 
additional administrative costs; 

THEREFORE BE IT RESOLVED THAT an appropriate by-law be brought 
forward to provide, commencing in the taxation year 1975, for the 
billing and collection of property taxes on a twice-yearly basis, 
namely, one-half of such taxes on the 1st day of February of each 
year based on the amount of the preceding year's taxes, and the 
remainder on the 1st day of July of each year as determined by the 
tax levy approved by Council, and 

FURTHER THAT the matter be referred to the Director of Finance 
and Board of Administration for report. 


(Notice) 


ENQUIRIES AND OTHER MATTERS 


Alderman Linnell - referred to the school promotional clean-up 

Clean-up Week program in cooperation with the City's 

clean-up week as being carried out 
effectively through the school system. 


Alderman Hardwick - referred to reports of accommodation 

Accommodation Downtown arrangements for a large number of Pro- 
Area: Provincial vincial Government employees for such 
Government Employees agencies as the new insurance agency and 

the Bureau of Transit Services to be 
located in the near future in present office 
buildings in the downtown area. 


The Alderman stated the City had been 
informed that Government office requirements 
in the downtown area would be relatively 
modest. He therefore suggested the Mayor 
enquire of the Government authorities 
whether there has been a change in plans 
and whether there are any modifications 
being planned to the Government's building 
needs previously given to the City for its 
employees in the downtown area. 


The Mayor advised this would be discussed 
at the meeting to be held with Government 
authorities regarding their development 
plans involving Blocks 51/61/71. 


Alderman Linnell enquired when the meeting would take place 

Blocks 51/61/71 between the City and Government authorities 

respecting the Government's plans for 
development on Blocks 51/61/71. 

The Mayor advised he was pursuing the 
matter . 
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ENQUIRIES AND OTHER MATTERS (cont'd) 

Alderman Harcourt - advised he had received representations 

Columbia /Quebec from groups in the Chinatown area with 

Connector respect to the effect of the construction 

of the Columbia/Quebec Connector on 
certain parts of the Chinatown area. 
The Alderman felt, therefore, that it 
was important a full discussion be held 
with such representatives in respect of 
this Connector, 


The Mayor advised the City Clerk has 
received a letter from a Chinatown group 
expressing their concern on the matter 
and will be reported on to Council, 

It was agreed that when this report is 
received by Council a delegation be 
heard from the organization. 


Alderman Volrich - referred to communication from the 

Senior Citizens 'Housing Lions International expressing their 

concern in respect of proposal to erect 
senior citizens ' housing as sponsored 
by the Vancouver Chinatown Lions Club 
in the Chinatown area and failure to 
obtain answers to enquiries made for 
information from the City on the 
matter , 


The Alderman felt every effort should 
be made to assist this group and was 
advised by the Mayor that the City 
Clerk has received a letter from the 
Lions International on the matter and 
it will be the subject of a report 
to Council , 


Alderman Harcourt stated he had requested 
the Deputy Director of Planning and 
Civic Development to report on the 
question to the Housing Committee, 


Alderman Pendakur - referred to visits to Council meetings 

Students Visiting the from various student bodies and it did 

Council Meetings not appear that helpful information 

was available to them. 


The City Clerk reported that in the 
case of such visits the students are 
given an historical resume of the City 
as well as a memorandum of information 
in respect of the Council procedure. 

The City Clerk agreed to furnish a copy 
of this information to Alderman Pendakur. 


The Council recessed at 3:45 p,m, and following an 
'In Camera' meeting in the Mayor's Office, recessed 
to reconvene at 7:30 p,m, in open session in the Council 
Chamber , 
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The Council reconvened in the Council Chamber at approximately 
7:30 p.m., Deputy Mayor Alderman Rankin in the Chair and the follow- 
ing members present: 

PRESENT : Deputy Mayor Alderman Rankin 

Aldermen Bowers, Gibson, Harcourt, 

Hardwick, Linnell, Marzari, 
Massey, Pendakur and Volrich. 

ABSENT : Mayor Phillips (On Civic Business) 


DELEGATIONS AND UNFINISHED BUSINESS (cont'd.) 


1. Addition to Telephone Exchange 
Building - 755 East 49th Avenue 

Consideration was given to the report of the Deputy Director of 
Planning under date of April 11, 1973 on Development Permit Application 
No. 61036 for additions to the B.C. Telephone Company Exchange at 755 
East 49th Avenue. In the report it is noted the Technical Planning 
Board and the Vancouver City Planning Commission are prepared to approve 
the Development Permit Application subject to certain conditions but' 
the question is referred to Council. - Also in the report it is 
noted that Mr. R.C. Worthington of 64^5 Prince Albert Street submitted 
a letter objecting to the proposed development. 

The Council heard delegations as follows: 

Mr. R.C. Worthington - Objecting on the grounds of 

the height of the proposed 
additions and the effect on 
his back yard area. 


Mr. A. L. Medley 


A neighbour of Mr. Worthington, 
also objected and made particular 
reference to the traffic congestion 
in the lane caused by Telephone 
Company vehicles. 


Mr. R. Bouwman, _ Reported in support of the appli- 

Counsel for the B.C. ^^^.^^ position of the 

Telephone Company Telephone Company knd filed a 

short brief. He advised instruc- 
tions have been issued that telephone 
vehicles are not to be parked in the 
lane, however, to change the design 
of the additions would be a large 
expense to the Company. 

Moved by Aid. Hardwick, 

THAT this application be referred back to the Deputy Director of 
Planning for further report after having the design reviewed based on 
providing the same level of light angles to the properti^es across the 
lane as would be expected for a single family dwelling area; 

FURTHER THAT the parking problem in the lane at this location be 
investigated. 


- CARRIED UNANIMOUSLY. 
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19. 


DELEGATIONS AND UNFINISHED BUSINESS (cont'd.) 


2. Kerrisdale Beaut if i cat ion Project - 
Sidewalk Projections 

On April 17, 1973 the Council adopted recommendations contained 
in the report by the Planning and Engineering Departments with respect 
to beautif ication in the Kerrisdale Shopping Area. At that time, there 
was submitted for Council consideration the matter of three sidewalk 
widenings as follows: 

"one on each side of 41st Avenue at Yew Street and one on the 
south side midway between Yew Street and West Boulevard coin- 
ciding with the wide sidewalk in front of the ex-post office," 

At that time it was advised the City Engineer recommends against these 
projections from a traffic and community environmental standpoint, it 
being pointed out particularly that the result would be to reduce the 
pavement width in this block to only one traffic lane in each direction. 

A representative from the Kerrisdale & District Commercial Associatior 
appeared in support of the projections proposal. 

MOVED by Aid. Hardwick, 

THAT these requested sidewalk projections be not approved. 


3. 1973 Cultural Grants 

On April 17, 1973 Council received a report from its Cultural 
Advisory Committee recommending grants totalling $303,435 and detailing 
allocations in this regard. The Council, at that time, set the 
total allocation at $243,000 for this purpose and instructed the Com- 
mittee to recommend the distribution of this sum. 

By further report dated April 24» 1973 the Cultural Advisory Com- 
mittee recommended all necessary cuts from its original recommendations 
be taken from the grants of the following organizations, and in this 
regard reduced grants were so recommended: 


The Council heard delegations as follows in support of their grant 
requests : 


- CARRIED. 


(Aldermen Linnell, Marzari, Pendakur and Volrich voted 

against the motion). 


Vancouver Art Gallery 
Vancouver Symphony Society 
Playhouse Theatre Company 
Vancouver Opera Association 


Vancouver Symphony Society 
Vancouver Opera Association 


brief dated April 
3, 1973. 

letter dated May 3/73 


Vancouver Art Gallery 

Vancouver Society of Early Music 

Vancouver City Hall Choristers 


Financial statement 
submitted. 

Brief filed dated May 
3, 1973 


Metropolitan Co-operative Theatre 


Society 
Metro Communities Council 
Ballet Horizons Society 
Playhouse Theatre Company 
Anna Wyman Ballet 


City Stage 


Letter filed dated 


May 3, 1973. 
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DELEGATIONS AND UNFINISHED BUSINESS (cont'd.) 
3. 1973 Cultural Grants (cont'd.) 


Prior to hearing the foregoing delegations the Council heard a 
representative of the Cultural Advisory Committee in support of their 
latest submission on Cultural Grants. 

After hearing the aforementioned submissions, the Council took 
action on the various grants as follows: 

SPECIAL 

ORGANIZATION COUNCIL ACTION CONDITIONS 


Vancouver Symphony Society 


MOVED by Aid. Bowers, 
SECONDED by Aid. Volrich, 
THAT a grant of $46,000 
be approved. 

- CARRIED UNANIMOUSLY. 


Vancouver Opera Association MOVED by Aid. Bowers, 

SECONDED by Aid. Pendakur, 
THAT a grant of $15,000 
be approved. 

- CARRIED UNANIMOUSLY. 


Vancouver Art Gallery 


Vancouver Society of Early 
Music 


MOVED by Aid. Pendakur, 
SECONDED by Aid. Volrich, 

THAT a grant of $119,159 
be approved. 

- CARRIED UNANIMOUSLY. 

MOVED by Aid. Bowers, 
SECONDED by Aid. Pendakur, 

THAT a grant of $1,500 
be approved. 

- CARRIED UNANIMOUSLY. 


Vancouver City Hall MOVED by Aid. Bowers, 

Choristers SECONDED by Aid. Volrich, 

THAT a grant of $350 be 
approved. 

- CARRIED UNANIMOUSLY. 


Metropolitan Co-operative 
Theatre Society 


MOVED by Aid. Hardwick, 
SECONDED by Aid. Pendakur, 

THAT a grant of $3,327 
be approved. 

- CARRIED UNANIMOUSLY. 


To be applied 
against taxes. 


Metro Communities Council 


MOVED by Aid. Pendakur, 
SECONDED by Aid. Gibson, 

THAT no action be taken on 
this application (NOT PUT) 

MOVED in amendment by Aid. Linnell, 
SECONDED by Aid. Har court, 

THAT a grant of $1,500 be 
approved. _ lqST 

(Not having received the 
required majority). 


(Aldermen Bowers, Gibson, Marzari, 
Massey and Pendakur voted against 
the motion). 
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DELEGATIONS AND UNFINISHED BUSINESS (cont'd.) 


3. 1973 Cultural Grants (cont'd.) 


ORGANIZATION 


Ballet Horizons Society- 


Playhouse Theatre Company 


Anna Wyman Ballet 


SPECIAL 
CONDITIONS 


COUNCIL ACTION 

MOVED by Aid. Pendakur, 
SECONDED by Aid. Har court, 

THAT a grant be not 
approved. 

- CARRIED UNANIMOUSLY. 

MOVED by Aid. Bowers, 
SECONDED by Aid. Pendakur, 
THAT a grant of $30,000 
be approved. 

- CARRIED UNANIMOUSLY. 

MOVED by Aid. Pendakur, 
SECONDED by Aid. Bowers, 

THAT a grant be not 
approved. 

MOVED in Amendment by 

Aid. Marzari, 
SECONDED by Aid. Gibson, 
THAT a grant of $7,500 
be approved on a matching 
basis with a Canada Council 
grant . 

- LOST. 

(Not having received the 
required majority). 

(Aldermen Bowers, Harcourt, Hardwick, 
Linnell, Pendakur, Deputy Mayor Rankin, 
and Alderman Volrich voted against the motion) 

The motion by Aldermen Pendakur and 
Bowers was put and 

- CARRIED UNANIMOUSLY. 


City Stage MOVED by Aid. Pendakiir, 

SECONDED by Aid. Gibson, 

THAT a grant of $5,000 be 
approved. 

- CARRIED. 

(Alderman Hardwick voted against the 
motion ) . 


Prior to taking the foregoing action a motion was submitted by 
Alderman Gibson, Seconded by Alderman Massey as follows: 

THAT the Council grant approximately lOfo of the funds actually 
raised in 1972 by the cultural organizations under consideration; 
the Cultural Advisory Committee to be charged with the responsibility 
for this distribution and to report back to Council at the end of 1973 
on the free performances given by such organizations for school children 
and senior citizens. 

- LOST. 

(Aldermen Bowers, Harcourt, Hardwick, Linnell, Pendakur, 
Deputy Mayor Rankin and Alderman Volrich voted against 
the motion). 


J,/ -7. 
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DELEGATIONS AND UNFINISHED BUSINESS (cont'd.) 

3. 1973 Cultural Grants (cont'd.) 

In respect of grants to various organizations mentioned in the 
Ciiltural Advisory Committee's report, but not the subject of appeal, 
the Council took action as follows: 


ORGANIZATION 


COUNCIL ACTION 


SPECIAL 
CONDITIONS 


Community Music School 

less CAP 

$ S, 500 
2.500 
$ 6.000 


Approval of these 

Kiwanis Music Festival 


400 


grants was on 
motion by Aldermen 

Junior Symphony 


135 


Bowers and Pendakur. 

\rancouver Chamber Choir 


500 



jallery Singers 


125 


- CARRIED UNANIMOUSLY. 

Community Music School 

less CAP 

5,000 
2,^00 

2.500 

)-For low income area 




3,500 
6.606 

) programs. 
)-For bursaries.) 


Metro Auditions 


Theatre in the Park 


MOVED by Aid. Bowers, 
SECONDED by Aid. Linnell, 

THAT a grant of $130 be 
approved. 

- CARRIED UNANIMOUSLY. 


In lieu of RLayhous 
theatre rental. 


MOVED by Aid. Linnell, 
SECONDED by Aid. Hardwick, 

THAT a grant of $1,000 
be approved. (NOT PUT) 

MOVED in Amendment By 

Aid. Bowers, 
SECONDED by Aid. Pendakur, 

THAT a grant of $2, 500 
be approved. 

- CARRIED. 

(Aldermen Hardwick and Linnell 
voted against the motion). 

(The amendment having carried, the motion 
of Aldermen Linnel and Hardwick was not 
put . ) 


.Lrts Club 


IJreadbakers Puppets 


MOVED by Aid. Pendakur, 
SECONDED by Aid. Gibson, 
THAT a grant of $5,000 
be approved. 

- CARRIED UNANIMOUSLY. 


MOVED by Aid. Pendakur, 
SECONDED by Aid. Gibson, 
THAT a grant of $2,400 
be approved. 

- CARRIED UNANIMOUSLY. 


For presentation 
of free Shake- 
spearean produc- 
tion in Stanley 
Park. 


Funds to only be 
disbursed on ad- 
vice of the Cttee 
when the Theatre 
established as a 
Society with an 
accounting system 
satisfactory to 
the Committee. 
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DELEGATIONS AND UNFINISHED BUSINESS (cont'd.) 
3. 1973 Cultural Grants (cont'd.) 

ORGANIZATION COUNCIL ACTION 


SPECIAL 
CONDITIONS 


Native Daughters 


Vancouver 
Centre 


East Cultural 


MOVED by Aid. Pendakur, 
SECONDED by Aid. Gibson, 

THAT a grant of $600 
be approved. 

- CARRIED UNANIMOUSLY. 


MOVED by Aid. Pendakur, 
SECONDED by Aid. Gibson, 

THAT a grant in the 
following amounts be 
approved. 

Management (Incl. staffing) 

$13,500 less CAP grant if 

received. 
Renovations 7»950 


- CARRIED. 


- Application to be 

submitted for $5,00 

CAP grant. 
-(B.C. Cultural Grant 

of $13,500 has been 

approved. ) 


Sculptors Society 
John Oliver Choir 


(Alderman Hardwick voted against 
the motion). 


MOVED by Aid. Hardwick, 
SECONDED by Aid. Bowers, 

THAT, pursuant to recom- 
mendations of the Cultural 
Advisory Committee, no 
grants be approved for these groups. 

- CARRIED UNANIMOUSLY. 


MOVED by Aid. Bowers, 
SECONDED by Aid. Pendakiir, 

THAT the increase over budget allocation for cultural grants 
resulting from the action of Council taken this day, be approved and 
taken from the Contingency Reserve Account. 

- CARRIED UNANIMOUSLY. 


MOVED by Aid. Pendakur, 
SECONDED by Aid. Hardwick, 

THAT the communication from the Community Arts Council under 
date of May 7, 1973 commenting on cultural grants, be received for 
information. 

- CARRIED UNANIMOUSLY. 


During the consideration of grant s> a short recess was 
observed. 

The Council adjourned at approximately 11:20 p.m. 


The foregoing are Minutes of the Regiilar Comcil meeting 
of May 1973, adopted on May 15, 1973. 



BOARD OF ADMINISTRATION 


(WORKS) . . . . 1 


May 4, 1973 

The following is a report of the Board of Administration: 

WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 

RECOMMENDATIONS : 

1. Closure of Portion of the South Side of Powell Street, West of Dunlevy 
Street. North 7 Feet of Lot 8, Block 55, D.L. 196, Plan 196 

"The north 7 feet of Lot 8, Block 55, D.L. 196 was established for 
highway when Powell Street was to be widened to 80 feet. The building line 
which was on Powell Street has been released and the street is to remain 
66 feet in width in this area. The north 7 feet of Lot 8 is now surplus to 
our highway requirements and the abutting owner has made application to 
acquire the strip and have it added to his property. 

I RECOMMEND that the north 7 feet of Lot 8, Block 55, D.L. 196 be 
closed, stopped up and conveyed to the abutting owner for the consolidation 
of the strip with the remainder of Lot 8. The value of the 7 foot strip to 
be $875.00 in accordance with the recommendation of the Supervisor of Property 
and Insurance." 

Your Board RECOMMENDS that the foregoing be approved. 


2. Closure of Portion of the Lane North of 27th Avenue, East of Glen Drive, 
The North 20 Feet of Lot 7, Subdivision 'C & 'D', Block 19, D.L.'s 391 
and 392, Plan 380 — 

"The north 20 feet of Lot 7, Subdivision 'C & 'D', Block 19, D.L.'s 
391 and 392 was established for lane purposes many years ago for a future 
lane north of 27th Avenue, East of Glen Drive. Subsequently by resubdivision, 
a 20 foot lane has been dedicated and developed at the rear of the lots facing 
27th Avenue easterly from Glen Drive. This new lane makes the north 20 feet 
of Lot 7 surplus to the City's highway requirements. The abutting owner has 
made application to acquire this 20 foot strip. 

I RECOMMEND that the north 20 feet of Lot 7, Subdivision 'C and 'D', 
Block 19, D.L.'s 391 and 392 to be closed, stopped up and conveyed to the 
abutting owner, subject to the following conditions: 

(a) The value of the strip to be set at $150.00 in accordance 
with the recommendation of the Supervisor of Property and 
Insurance. 

(b) The 20 foot strip and the remainder of the lot be consolidated 
to form one parcel." 

Your Board RECOMMENDS that the foregoing be approved. 

3. Installation of Water Main, Laurel Street, South of S.W. Marine Drive, 
1972 Capital Budget 

"Laurel SLreot from S.W. Marine Drive to B.C. Hydro Right-of-W(iy 
is scheduled for paving in 1973. The existing 8" C.I. water main which 
was laid in 1926 is shallow and must be replaced prior to paving. The 
estimated cost of this work is $8,000. 

I RtEOMMEND that the water main on Laurel Street be replaced and 
that $8,000 be appropriated for this work from the 1972 Water Works Capital 
Account 'Short Notice Projects - Unallocated', Account No. 128/7902. " 

Your Board RECOMMEI^DS that the foregoing be approved. 
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U . Water Main Installation - 1972 Capital Budget 

"The following water main is leaking badly. It has reached the 
end of its economic life and should be replaced. 

WATER MAIN PROJECT 216 

Avenue From To 

l/i.th Avenue Discovery Street Camosun Street 

The estimated cost of Project 216 is $21,000. 

I RECOMMEND that the water main be replaced on the above mentioned 
street and that $21,000 be appropriated for this work from the 1972 Water 
Works Capital Account 'Short Notice Projects - Unallocated' Account No. 
128/7902." 

Your Board RECOMMENDS that the foregoing be approved. 


5. Proposed Decorative Planters Fronting 334-6, 3354, 3356, 336^. Cambie Street 

" Mrs. Leslie Westlake, owner of 334.6 Cambie Street, and also acting 
for others, has applied to install 4 decorative planter tubs adjacent to the 
curb at 334-6 to 3366 Cambie Street. 

I RECOxMMEND: 

(a) Permission be granted subject to the Encroachment By-law. 

(b) The annual charge be nil." 

Your Board RECOMMENDS that the foregoing be approved. 


6. Pollution of Still Creek - Survey 

The City Engineer, Director of Permits and Licenses, and Medical Health 
Officer report as follows: 


"Still Creek drains a large area of land lying In Burnaby and Vancouver. 
It enters Vancouver from Burnaby slightly north of Klngsway, and then reenters 
Burnaby north of Eleventh Avenue. (See attached plan of drainage area.) This 
area Is now serviced by storm and sanitary sewers, with the storm sewers dis- 
charging Into Still Creek. Still Creek Is a major drainage facility and, as 
such. Is the responsibility of the Regional District. However, the storm 
system discharging Into Still Creek Is the responsibility of the City. 

Samples taken In Still Creek show a relatively high collform count, and 
the Municipality of Burnaby has expressed concern over contamination of 
Burnaby Lake. A limited amount of sampling has been carried out over the 
past 12 months on the waters of Still Creek to determine the degree and loca- 
tion of contamination. (There Is a substantial pollution load already In the 
Creek where It enters Vancouver from Burnaby Together with this, the City 
Engineering Department has investigated the storm system to locate and elimin- 
ate any direct sanitary connections. Unfortunately, these remedial works 
have made no appreciable reduction in the collform counts found in the storm 
water. Civic officials have concluded that a more comprehensive sampling and 
testing program should be undertaken with a view to pinpointing sources of 
contamination. 

This sampling program would examine the contamination which may result 
from street washings and drainage Itself, and permit identification of ex- 
change flows between sanitary and storm sewers on private property and any 
deficiencies in the City's system. With the information gathered through 
this sampling program, action to correct major sources of pollution would be 
possible. 


Con't 
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Civic officials believe that a useful 12-month survey could be obtained 
of (1) storm water at various points in the system and (2) surface water in 
the Still Creek Drainage Area. Bacteriological examination of this water, 
combined with readings of water flow and weather data, would permit estima- 
tion of : 


(a) the actual pollution load in Still Creek; 

(b) the relative contribution of surface water to this load as 
compared with pollution from leakages between storm and 
sanitary systems, misconnections, etc. 

(c) the relative contamination from animal sources from land 
drainage as compared to human sources from the dwellings 
in the catchment area of Still Creek. 

As noted previously. Still Creek itself is the responsibility of the 
Greater Vancouver Regional District. The Chief Engineer of the Regional District 
has participated in discussions leading to the above proposal and agrees that 
this would be a useful step to undertake. The study can be most effectively 
carried out Jointly by the Greater Vancouver Regional District and the City's 
Engineering, Permits and Licenses, and Health Departments since all are involved 
in the problem. The division of responsibilities would be as follows: 

(a) The Health Department, Engineering Department and 
the Greater Vancouver Regional District to arrange 

a program of simultaneous sampling of several points 
in the storm sewer network and analysis of the samples 
to pinpoint locations of contamination. 

It is estimated that the above investigations will cost 
approximately $25,000. This sum will permit a sampling 
program by 2 men, 3 days per week, a full-time lab person 
and necessary lab supplies, and data analysis. The 
analytical work would be done by the Provincial Public 
Health Laboratory. A preliminary cost breakdown is provided 
in the attachment. 

(b) Depending upon the results of the sampling program, 
the Permits and Licenses and Engineering Departments to 
undertake a testing program on sewer connections on 
private property to determine whether "leaky" sanitary 
sewer connections are a substantial source of contamin- 
ation in the Still Creek area. A limited program of 
testing can be carried out by existing staff, but addi- 
tional funds will be required if the sampling program 
shows a need for extensive testing. A further report to 
Council will be prepared if this is indicated. 

(c) The Greater Vancouver Regional District to consider 
possibilities for aeration or other treatment of 
Still Creek to reduce the pollution load entering 
Burnaby Lake on an interim basis. 

The City Engineer, Medical Health Officer and Director of Permits and 
Licenses RECOMMEND that: 

(1) Council request the Greater Vancouver Regional District to carry 
out. Jointly with Civic staff, a sampling and analysis program on 
Still Creek waters as outlined above, at a cost of $25,000 at 
Regional District expense; 


Con't . . 
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(2) Council approve participation of City staff In the above study; 

(3) Council authorize the Engineering and Penults and Licenses Departments to 
carry out limited testing of sewer connections to determine whether they 
are a source of contamination in Still Creek. 

(A) That a copy of this report be forwarded to the District Municipality of 
Burnaby for their Information. 

Your Board RECOMMENDS that the foregoing be approved. 


J- 93. 
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FIRE & TRAFFIC MATTERS 

CONSIDERATION 

1. FIRE PROTECTION ON BURRARD INLET WATERFRONT 

The City Engineer and Fire Chief report as follows: 

"A report on the Level of Land Based Fire Protection and on 
improvements desired was considered by Council on February 22, 1972. The 
joint report by the Fire Chief and City Engineer recommended in summary: 

A) The Fireboat continue to be the major source of fire protection 
in operative areas of the waterfront. 

B) The City Engineer and Fire Chief carry out a study on locations 
of new railway crossings, new private property roads, and costs 
thereof. 

C) The City Engineer and Fire Chief carry out a study of related 
improvements to the City and private waterworks systems. 

Parts B) and C) of the study will be affected by the waterfront 
studies which are under consideration by Council's Waterfront Committee. 
It is probable that private roadways between Main and Boundary Road will 
play a significant part in these studies. Accordingly, it is proposed 
that the study by the City Engineer and Fire Chief of improved access and 
waterworks for fire fighting purposes be deferred pending outcome of the 
studies by the Waterfront Committee." 


Your Board submits the matter for Council's CONSIDERATION. 
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FINANCE MATTERS 

RECOMMENDATIONS 

1. Grant Equal to Taxes - Vancouver Neurological Centre 

The Director of Finance reports as follows: 

"The Vancouver Neurological Centre has written requesting consideration 
for tax relief on property adjacent to their building at 645 W. Broadway. 
The property is owned by the centre and is used for parking purposes. (Copies 
of the letter dated January 22, 1973 are circulated for Council information) 

In sunimary the Society in their letter state that: 

1. The property is wholly owned by Incorporated Charitable 
Or ganizations. 

2. The property is unimproved except as it pertains to a 
parking lot. 

3. Principal parking use 

- staff 

- parents bringing handicapped children 
to the centre 

- nine stalls rented out commercially 
(a $5 per month - $540 annually. 

4. The Society is willing to eliminate the rental property 
in order to obtain total exenption. 

The following two areas are provided for Councils information while 
considering this request: 

(A) Exemption from Taxation 

The request has been reviewed with the Assessment Commissioner 
who advised that the City Charter (Sec. 396 (c) ) provides 
that property to be exeiq>t from taxation must be "wholly in 
use for charitable purposes" which this at present is not so. 
In addition, the amount of exemption is determined by the 
Assessment Commissioner under Section 397 (1) which reads in part: 

'The exen^tions provided for under clause (c) of 
Section 396 shall extend to so much real property 
as is reasonably necessary for the purposes of 
the institution, hospital, or religious organ- 
ization, and no further,' 

the fact that the Society is able to rent out a portion of the 

parking area at present would be taken into consideration if 

the commercial rental was eliminated and total exemption requested. 

It is noted that the Director of Planning advises that there is 
no development permit on file to use the property in question 
for a parking lot (public). Details - Lot Size 50' x 117' - 
1972 taxes $1,126.33. 

(B) Grant Equal to Taxes 

City Council under Sec. 206 (a) of the City Charter may give a 
Grant to any charitable organization, however. City Council has 
established a policy that Grants would be approved based on 
Demonstrated Financial Need of the Society not on the fact that 
an organization is required to pay City Taxes etc., (except in 
certain technical circumstances) . 

City Council, while dealing with the 1973 Grant Requests, approved 
$7,000 to this Society as recqinmended in the report on Health, 
Welfare and Recreation Grants by the Director of Social Planning. 


Cont'd 
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CLAUSE NO. 1 (continued) 


RECOMMENDED 

(a) That the Society be informed that City Grants are based on 
"Demonstrated Financial Need" and not on the fact that City 
Taxes are levied. 

(b) That if the Society is to continue to operate a parking area 
then a development permit must be obtained through the 
Department of Planning & Civic Development. 

(c) That if the Society wishes to eliminate the commercial parking 
and obtain some exenqotion they should make a formal application 
to the Assessment Commissioner. It being noted that any 

exemption granted would not be effective until 1974." 


Your Board RECOMMENDS that the foregoing report of the Director 
<if Finance be approved. 


Temporary Assignment - Computer Progreunmer 

The Director of Planning & Civic Development reports as follows: 

"Continuation of the work of compiling and analyzing data, which is 
essential in the planning programme, is contingent on the continued 
use by this Department of the services of a Computer Programmer. 

On October 2, 1972, a position paper on the Information Program in 
the Advance Planning & Research Division was forwarded to the 
Director and on March 8, 1973 a memorandum was sent to Mr. 
R. L. Hawkins, Co-ordinator of Data Processing Division, listing 
the data on hand in the Department that must be processed in the 
computer to make it useful in the planning programmes. All of 
this attached information indicates the need for fulltime services 
of a Computer Programmer to be made available to the Planning 
Department. Data Processing Division, although aware of the need 
of this Department, is not able to supply the help that is needed and 
on this basis, among others, the Data Processing Division has 
submitted a request for additional programmers; the time of one 
to be devoted to urgent Planning Department work. 

Only through use of Local Initiative Programme personnel has the 
Advance Planning & Research Division been able to continue to 
develop and make information available for planning studies. The 
Local Initiative Programme for this current year is to end on 
May 31st at which time Mr. Dale Troyer, now doing programming 
work, will be terminated. A great deal of time and money has been 
spent in training the present programmer for the work being done. 

In order not to lose the investment we now have, it is requested that 

Mr. Dale Troyer be employed as a Programmer I for a period of 

six months beginning June 1, 1973 at a cost of $5,425.00 including 

fringe benefits; this authorization to terminate when permanent 

arrangements have been made for programmer services to this 

Department through the City Data Processing Division if sooner 

than the requested period of employment. Mr. Hawkins is in 

accord with this method of providing programming services 

to this Department. No furniture is required for this temporary position. 

The Comptroller of Accounts states that funds could be provided 
from the Contingency Reserve. 


Cont'd. . . 
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CLAUSE NO. 2 (continued) 


The Municipal and Regional Employees Union concur with the 
recommendations contained in this report. 

It is therefore recommended that Mr. Dale Troyer be employed as 
a. Programmer I for a period of six months commencing June 1, 1973." 

Your Board RECOMMENDS that the recommendation of the Director of 
Planning and Civic Development be approved, and that the matter of 
:::lassif ication of this position be dealt with through the Board of 
Administration, according to Council policy. 


CNFORMATION 


3 . Block 52 Parking Garage 


The City Engineer reports as follows: 

"At a meeting of Coimcil on April 3rd, 1973, an inquiry was 
raised regarding the revenue situation in the Block 52 (Pacific Centre) 
parking garage. This report is a reply to that request. 

Since the opening of the department store on Block 52 in early 
February there has been a considerable increase in the parking garage util- 
ization and related revenue. More specifically the revenue for this March 
was approximately $48,000 and this compares with a total revenue of about 
$13,000 for March 1972. However, the garage costs in March 1973 were approx- 
imately $54,000 or $6,000 greater than the derived revenue. 

March 1973 was the first complete month when the Block 52 park- 
ing facility had the benefit of the parking activity generated by the de- 
partment store. However, the overall parking situation has not yet been 
established in the garage. It is intended to keep this matter under review." 

lour Board submits the matter to Council for INFORMATION. 


CONSIDERATIONS 


1 . Grant Request - 1973 National Wheelchair Games 
The City Clerk reports as follows: 

"A letter has been received from the National Wheelchair 
Games, 1973 Committee, advising that these Games will be 
held at the University of British Columbia Campus, June 3-9, 1973. 

Approximately 250 wheelchair athletes from all the Canadian 
provinces will be competing in some twenty-nine different events. 
The budget for this event is some $51,000. It is expected that 
some revenue will be derived from program sales and donations. 
Applications for financial assistance have been made to the B. C. 
Festival of Sports and the Kinsmen Rehabilitation Foundation of 
B.C. , among others. 

The National Wheelchair Games 1973 Association is requesting 
a grant of $1,000 from the City of Vancouver towards the 
cost of this event." 

Your Board submits the foregoing report for the CONSIDERATION 
of Council. 

(Copy of letter and a brief history of wheelchair sports 
is attached for Council information) 


1^^ 
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5. Grant - Festival of Forestry 


The City Clerk reports as follows: 

"A letter has been received from the Festival of Forestry 
requesting an annual grant of $7,500.00. 

City Council has taken the following action with this 
request in previous years: 

1972 - $3,500 approved 
1971 - $3,500 approved 
1970 - $3,500 approved 
1969 - $3,500 approved 

The Organization has stated that it has been financially 
supported by the Federal and Provincial Governments and private 
business in the past and will be seeking support from these 
sources again. " 

Your Board submits the foregoing for the CONSIDERATION of 
Council. 


DELEGATION REQUEST - Festival of Forestry 


5. National Council of the Metropolitan Opera: Grant Equal to 
Rental of The Queen Elizabeth Theatre 


The City Clerk reports as follows: 


"The National Council of the Metropolitan Opera, in a letter 
dated March 20, 1973, advises that The Western Canada Auditions 
will be held in The Queen Elizabeth Playhouse on Sunday, 
January 27, 1974. 

The Organization is requesting a grant equal to the rental 
of the Theatre ($130.00). 

The Organization advises that all its expenses are paid by 
donated funds; judges, accompanists and other workers donate their 
services. The public is invited free of charge to the auditions. 

Your Board notes that Council has approved a grant to this 
Drganization in the full amount since 1964." 

Your Board submits the foregoing request for the CONSIDERATION 
of Council. 

(Copies of the letter from the National Council of the 

Metropolitan Opera are submitted to members of Council) 


RECOMMENDATION 


City Prosecutor's Department - Filing System 


Your Board has received the following report from the Administrative 
Analyst : 

"City Council, on December 9, 1972, approved the recommendations of 
a report dealing with the installation of an open-shelf filing system 
in the City Prosecutor's Department. 


Cont ' d. 
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The reconimendations of the report included establishment of one (l) 
Clerk-Stenographer III position, and two (2) Clerk -Typist I positions, 
for a period of three months, to undertake the work involved in the 
changeover. 

The Clerk-Stenographer III commenced duty on January 22, 1973, 
and the two Clerk-Typists I commenced February 12, 1973. The 
three months period therefore concluded on April 22 and May 12, 
respectively. - . x 

At this date, over 20,000 index cards have been prepared, the main 
filing system has been placed in alphabetical order preparatory to 
changing the file covers and the "speedy trial" files have been indexed 
and placed in new file covers, a total of approximately 1,700 files. 

The work remaining to be done includes refiling, bail estreatments 
^(1,300 files), habitual criminal files (approximately 300), transfer 
items in and out of Province (approximately 1,200 files) and many 
hundreds of other files in filing cabinets and Shannon filing boxes. 

It is estimated that there are at least 6,000 files to be examined and 
refiled. The work is proving to be much more voluminous and time 
consuming than originally anticipated. 

To complete this work, it is recommended that the two positions of 
Clerk-Typist I be extended for a period of four and one half {k^) months 
to September 30, and that the Clerk-Stenographer III position be extended 
for a period of eight and one half (S^) months to December 31 » 1973. 

The estimated cost for the continuance of these positions is estimated 
at : 

1 Clerk-Steno III 

P.O. 13 ($552-659) 
Si months $4,692 

2 Clerk-Typists I 

P.G.5 ($40^-470) 
4i months $3 ,672 

$8,364 

Fringe Benefits 10^ ^36 


NOTES 


1. The Comptroller of Accounts advises that if the recommendations 
of this report are adopted, the necessary funds can be provided 
from Contingency Reserve. 

2. This report has been discussed with the Business rfenager of the 
Municipal & Regional Employees' Union and he concurs herein. 


SUMMARY OF RECOMMENDATIONS 
It is recommended that: 

A.. The temporary position of Clerk-Stenographer HI be extended for 
a period of eight and one half (Si) months to December 31, 
1973. 


B. The two temporary positions of Clerk -Typist I be extended for 
a period of four and one half (4i) months to September 30, 
1973 . 

C. The funds estimated at $9,200.00 be provided from Contingency 
Reserve . 

YOUR BOARD RECOMMENDS adoption of the recommendations of the Admini- 
strative Analyst. 
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PROPERTY MATTERS 


RECOMMENDATION 

1 . BRITANNIA COMMUNITY SERVICES CENTRE 
1537 Parker Street 

EXPROPRIATION 


The Supervisor of Property and Insurance reports as follows: 

"City Council, in consort with the Federal and Provincial 
Government, and in accordance with agreements dated February 
25th, 1972, and March I5th, 1972, respectively, embarked on 
a program of property acquisition to facilitate construction 
of the Britannia Community Services Centre. Lot 19, Block 21]., 
D.L. 26iiA, 1537 Parker Street is included in the acquisition 
program . 

The premises comprise a 1% storey frane dwelling with a 
main floor area of 1,009 square feet with basement, erected 
in 1910 on a site 33' x 122', zoned RM-3, Multiple Dwelling 
District. This house contains seven rooms plus pantry, and 
has been converted to contain one two-bedroom dwelling unit 
and one sleeping unit on the main floor and three sleeping 
units on the second floor. There are six plumbing fixtures, 
patent shingle roof and exterior stone set foundation aund 
poor concrete basement floor. The heat is supplied by a new 
gas-fired hot air furnace. 

The owners' were notified of the City's intentions by letter 
dated August 18th, 19/2 and negotxations have continued with 
the owners and the owners' solicitor, Peter D. O'Brian, since 
that date, however, agreement as to price has not been forth- 
coming. Further, as the owners have indicated their desire 
to spend large sums of money in renovation and modernization 
on this property, the City Solicitor has confirmed that 
expropriation proceedings should be taken to protect the 
City's interest. 

RECCM4ENDED : 

(a) That as the City has failed to come to an agreement 
with the owners, the Corporation Counsel be authorized 
to expropriate the above property in accordance with 
the Resolution for that pujrpKJse submitted under 
"Motions". 

(b) That Mr. R. S. Thorpe be appxiinted as the City's 
nominee to the Board of Arbitration to be constituted 
to determine the amount payable to the owner by reason 
of said expropriation. 

(c) That the City's offer of $25,500.00 be confirmed." 
Your Board 

RECOMMENDS the foregoing recommendations of the Supervisor of 
Property and Insurance be adopted. 
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RECOMMENDATION 

2. ACQUISITION FOR BRITANNIA COMMUNITY SERVICES CENTRE SITE 
1068 to 1072 McLEAN Drive 

Lot 9, Block 26. District Lot 26UA 


Tie Supervisor of Property & Insurance r«ports as follows: 

"The above property legally described as Lot 9» Block 26, D.L. 26UA, and 
knovn as 1068 to 72 McLean Drive, is required for the Britannia Community 
Services Centre. This project is to be developed as an Urban Renewal Scheme 
under Section 2U of the National Housing Act. 

These premises comprise a 2^ storey frame dwelling with a main floor area 
of approximately 86U sq.ft., erected in 1910 on a site 33' x 83', zoned RM-3. 
The dwelling contains 12 rooms, 13 plumbing fixtures, patent shingle roof, 
siding and stucco exterior, full concrete basement and is heated with an oil 
fired hot air furnace. This dwelling is in fair condition for age and tjrpe. 
The dwelling has three self-contained suites. The owner occupies the four rooms 
in the basement^ the suite on the main floor is occupied by a tenant and the 
second floor sviite is vacant. 

Following negotiations, the owner has agreed to sell for the sum of $29,500.00 
as of May 31, 1973. This price represents a fair and reasonable value for the 
property and has been approved by Central Mortgage & Housing Corporation. The 
owner will continue occupancy of the premises, rent free, until August 31t 
1973 at which time it is proposed to demolish the dwelling. 

RECOMMENDED that the Supervisor of Property & Insurance be authorized to acquire 
this property for the sum of $29,500.00 on the foregoing basis, chargeable to 
Code #5830/U27." 

Your Board 

RECOMMENDS the foregoing reiwrt of the Supervisor of Property & Insurance be adopted. 


3. ACQUISITION FOR REPLOTTING S.E. SECTOR 
E^ of Lot [j. except portion now highway of 
Block "A" of Lots 1 to I4. and 21 to Z\\, 
Block 10, D.L.'s 330 and 331 
3252 S.W. Marine Drxve 

The Supervisor of Property and Insurance reports as follows: 

Elg of Lot L(. except portion now highway of Block "A" of Lots 1 to 

]\ and 21 to 2l|, Block 10, D.L.'s 33O and 331 ,has been offered 
, for sale to the City by the owners. This property is required 

t for replottlng purposes In connection with the expanded program 

of redevelopment in the S.E. Sector authorized by City Council 

on June 21st, 1968. 

These premises comprise a single storey frame dwelling plus a 
full basement with a main floor area of 960 sq. ft,, erected 
in 1924 on a lot 37.17» x 115.3'+, zoned R.T.-2. The dwel- 
ling contains 5 rooms on the main floor, 2 room suite in the 
basement, 8 plumbing fixtures, has a patent shingle roof, 
patent shingles on exterior wauLls and concrete foundation. 
Heat is supplied by aura automatic gas-fired furnace. This 
dwelling is in fair condition for age and tj^e. 

Following negotiations with the owners' representative, they 
are prepared to sell for the sum of $21,500.00 as of May 16th, 
1973, subject to the owners retaining rent-free possession 
until June 30th, 1973. This price is considered to be fair 
and equitable and represents maurket value in the area. It is 
propKJsed to demolish the dwelling when vacaait. 
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REC(>IMENDED that the Supervisor of Property and Insurance be 
authorized to acquire the above property for the sum of 
$21,500.00 on the foregoing basis, chargeable to Code #4906/270, 


Your Board 


RECOIMENDS the foregoing reconunendation of the Supervisor of 
Property and Insurance be adopted. 


k. ACQUISITION FOR BRITANNIA COMMUNITY 
SERVICES CENTRE SITE 
1175 - 85 Woodland Drive 


The Superrisor of PiX)perty and Insurance reports as follows :- 

" Sub. C & D of Lots h - 6 inclusive. Block UO, D.L. 26UA, known as 
117$ - 85 Wbodland Drive, is required by the City for the Britannia 
Community Services Centre, which is to be developed as an Urban 
Renewal Scheme under Section 2k of the National Housing Act. 

These premises comprise a one-storey and basement frame (side by side) 
duplex dwelling with a main floor area of approximately l,63li sq. ft., 
erected in 1930 on a site 90' x 61.66', zoned RM-3. Each \mit contains 
U rooms, 5 plumbing fixtures, a basement garage, and is heated by a 
gas-fired hot air furnace. The exterior is finished with cedar siding 
and the roof is of patent shingle. This dwelling has been well 
maintained and is in better than average condition for age and type. 

Following negotiations, the owners have agreed to sell for the sura of 
$35,700.00 as of Hay 31, 1973, inclusive of all consideration. 

This price represents a fair and reasonable value for this property 
and has been approved by Central Mortgage and Housing Corporation. 
It is proposed to d«nolish this dwelling when vacant. 

RECOMMENDED that the Supervisor of Property and Insurance be 
authorized to acquire this property for the sum of $35,700.00 on the 
foregoing basis, chargeable to Code #5830/U27. " 

Your Board 

RECOMMENDS the foregoing Recommendation of the 3i?)ervisor of Property and 
Insurance be adopted. 

5. Sale or City -owned Land, S/W Corner 
of i|.9th Avenue & Boundary Road. 
Proposed B.C. Hydro Substation Site 

The Supervisor of Property 4 Insiirance reports as follows :- 

" On May 31st, 1968, City Council approved the overall concept plan for 
the South-east Sector, now known as Champlain Heights, which plan in- 
cluded proposed conditions for the sale and development of a B. C. 
Ifydro Substation Site at the S.W. corner of U9th Avenue and Boundary 
Road. The said proposed conditions of sale to B. C. ffydro were as 
follows : - 

(a) An agreement shall be entered into with the City that 
B. C. BydTO will purchase all remaining private lands 
within the proposed site. 

(b) Submission of a scheme of development satisfactory to 
the Technical Planning Board, which scheme of develop- 
ment will include a suitable timing for the removal ol 
existing buildings. 
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Clause ^ Continued 

B. C. Rydro have now acquired the privately-owned lands and the 
preliminary development proposal drawings submitted by the Authority to 
the Planning Department have been judged acceptable in design. 

The substation site, as it will be finally constituted, will contain 
6.10 acres of Hydro-owned land, and the respective holdings are 
illustrated by attached plan, marginally numbered ID 1271. City lands 
comprise Lot 99, D.L. 339 (U.56 acres), plus portions of adjacent streets 
and lanes, (0.72 acres), yet to be closed. Hydro lands comprise Lots 
20 to 29 inclusive. Block 2, N.ig of S.E. ^ D.L. 339, on which are located 
8 frame dwellings occupied by tenants. While no firm date has been 
established for erection of the new substation, it is understood that 
B. C. Hydro intends to proceed with development within a period 
of 7 to 12 years. 

In accordance with previous Council's instruction, negotiations for the 
sale of the property to B. C. Hydro as opposed to lease considerations, 
were concluded in the latter part of last year. This report was delayed 
in being presented to Council in as much as it was first necessary for 
the Planning Department to review the proposed form of developmenti 
this has now been done. In view ol our negotiating commitments, and the 
fact that the site will provide an essential utility and service to the 
community, it was felt that this matter should be put before Council on 
the basts of the sale. 

B. C. Hydro have agreed to purchase the aforesaid City lands for the total 
sura of $U59,99U.OO in two stages as follows :- 

(a) Lot 99, D.L. 339, Plan lUlOU, N.W.D. (U.56 acres) to 
be sold for the sum of $397,268.00, plus proportion of 
1973 taxes as if levied and registration fees, the date 
of sale to coincide with the date of Council's approval 
herein; 

(b) The remaining 0.72 acres of City land, comprising adjacent 
portions of streets which are eventually to be closed, to 
be sold for the sum of $62,726.00, plus registration fees, 
subject to the following conditions :- 

(1) The date of sale to coincide with the date of 
approval of a development permit for the new 
substation; 

(2) All lands to be consolidated into one parcel to 
form a site comprising an area ol 6.10 acres as 
per plan marginally-numbered LF h9h6; 

(3) The City to prepare all necessary plans and B. C. 
Hydro to pay $200.00 towards the cost thereof. 

(c) Upon acceptance of all terms by both parties, this transaction 
to be formalised by an agreeaent aatisfactory to the Corporation 
Counsel . 

RECOMMENDED 

that the Supervisor of Property and Insurance be authorised to complete 
the sale of the above lands to British Columbia Hydro and Power 
Authority for the total sua of $459,994.00 on the foregoing terns." 

Your Board 

RECOMMENDS that the foregoing Recommendation of the Supervisor 
of Property and Insurance be adopted. 
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INFORMATION 


6. Demolitions 


The Supervisor of Property & Insurance reports as follows:- 

"I have received and opened quotations from various contractors 
for demolition of the structures listed below and have awarded 
the contract to the low bidders as noted :- 


Property 


Project 


Successful 
Bidder 


City to 
Pay 


Code No. 


1642 Parker St. & 
1652-56 Parker St., 
Lot H, Blk. 28, D.L. 
264A & Lots 9 & 10, 
Blk. 28, D.L. 264A 


Briteinnia 
Community 
Services 
Centre 


J. Olar 


$1,175.00 5830/428 


1104 Cotton Drive 
Lot A of Lots 1 & 2, 
Blk. 28, D.L. 264A 


Britannia 
Community 
Services 
Centre 


John Bulych 


$ 490.00 5830/428 


1623 & 1629 Parker 
Street, Lots 20 & 21 , 
Block 23, D.L. 264A 


Britannia 
Community 
Services 
Centre 


Paul Bulych 


$1,295.00 5830/428 


1016 McLean Drive 
Lot 14, Block 26, 
D.L. 264A 


Britannia 
Community 
Services 
Centre 


Able Demo- 
lition 
Contractors 
Ltd. 


$ 500.00 5830/428 


1631 Napier Street 
Lot 8 ex. E 5' , 
Block 28, D.L. 264A 


Britannia 
Community 
Services 
Centre 


George Muys 


$ 475.00 5830/428 


The above contracts have been confirmed by the 
and are reported to Council for IN FORMAT ION . " 


Board of Administrati 


Your Board submits the foregoing report of the Supervisor o± Property 
and insurance to Council for INFORMATION. 
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WORKS & UTILITY MATTERS 


RECOMMENDATION 


• V. & L.I. Railway False Creek (South Shore) 

Bridge Crossing Oak Street North of 6th Avenue 

The City Engineer reports as follows: 

"The above railway crossing of Oak Street has been in existence for 
many years but there is no record that it has been approved by the Rail- 
way Transport Committee. It is proposed to use this crossing as a public 
crossing to provide access to the False Creek Orientation area but to do 
this the City must seek permission from the Railway Transport Committee. 


I RECOMMEND that Corporation Counsel be instructed to make the re- 
quisite application to the Railway Transport Committee." 


REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 

ON CIVIC DEVELOPMENT 

A meeting of the Standing Committee of Council on Civic Development 
was held in No. 1 Committee Room at 1:30 p.m. on April 19, 1973. 


PRESENT: Alderman Hardwick (Chairman) 

Mayor A. Phillips 
Alderman Bowers 
Alderman Massey 

ABSENT: Alderman Pendakur 


COMMITTEE 

CLERK: M. James 


INFORMATION 


VANCOUVER OUTSIDE DOWNTOWN 


Previously your Civic Development Committee has received 
from the various departments, "working papers" on the development 
of policy goals and guidelines in the areas of downtown development. 
West End development, transportation and traffic. The Committee, 
through its reports, has informed Council of actions taken. 

As part of the overall policy development programme, 
the Committee this day received from the Director of Planning and 
Civic Development a policy discussion paper prepared by the 
Advanced Planning and Research Division covering policy development 
for Vancouver outside the downtown area. This paper listed 9 goals, 
S constraints, 4 'other choices*, 3 options and 6 indications of 
how the application of the options would affect some City problems. 
It was noted at the meeting, that the document was a working 
document and should not be construed as any firm statement of either 
this Committee or the City of Vancouver. 

The Committee went through the working document, which is 
on file with the City Clerk, and in detail reviewed and commented 
on the various items outlined above. The Committee offered comment 
on alteration in format and discription, and questioned for clarity 
the written material. 

This working paper was submitted to the Committee for 
guidance back to the Planning Department on the ultimate format of 
a public document which would be distributed throughout the City 
to develop comment and response for further policy determination. 

The Committee in discussing the report, indicated that it 
was the Committee's concern that the report be as readily under- 
stood by all of the citizens as possible and that it be produced 
in a form to develop discussion and comment without, by implication, 
limiting or channelling such discussion and comment. 

The Committee, 

RESOLVED : 

THAT the working paper be received and the Director 
of Planning edit the working paper in accordance 
with the comment and discussion here today and 
prepare the policy discussion paper in final format 
for distribution. 


The meeting adjourned at approximately 2:40 p.m. 


CITY OF VANCOUVER 


SPECIAL COUNCIL - MAY 10. 1973 


A Special Meeting of the Council of the City of Vancouver was 
held on Thursday, May 10, 1973 in No. 1 Committee Room, at 7:30 p.m. 


PRESENT ; Mayor Phillips 

Aldermen Gibson, Har court, Hardwick, 
Linnell, Rankin and Volrich. 


ABSENT ; Aldermen Marzari and Massey (On Civic Business) 

Aldermen Bowers and Pendkaur 


CLERK TO 

THE COUNCIL ; R. Henry 


Local Improvements on the 
Initiative 


MOVED by Aid. Linnell, 
SECONDED by Aid. Rankin, 

THAT this Co\mcil resolve itself into a Court of Revision for 
the purpose of hearing complaints against the proposed assessments 
or the accuracy of frontage measurements, or any other complaint 
which persons interested may desire to make and which is by law 
cognizable by the Court, Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY. 


COURT OF REVISION 


Pavements and Curbs, Concrete Sidewalks 
and Special Light Standards on the 
Initiative - Schedule #417A 

The Court received from the Assessment Commissioner Schedule 
41 7A listing four Local Improvement projects in the Strathcona 
area, on the initiative. It was noted that there were insufficient 
objections to defeat any of the projects. 

There was no one present who wished to address the Court and 
therefore it was 

MOVED by Aid. Rankin, 
SECONDED by Aid. Linnell, 

THAT Schedule 417A submitted by the Assessment Commissioner 
be approved. 

- CARRIED UNANIMOUSLY. 


MOVED by Aid. Rankin, 
SECONDED by Aid. Linnell, 

THAT the Court of Revision rise and report. 


- CARRIED UNANIMOUSLY. 
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COUNCIL 


MOVED by Aid. Rankin, 
SECONDED by Aid. Har court, 

THAT the report of the Court of Revision be received. 


Local Improvement Subsequent 
Procedure - Schedule 41 7A 

Council considered the City Engineer's report dated May S, 1973 
dealing with the subsequent procediire of the various projects, and 
took action as follows: 

MOVED by Aid. Linnell, 
SECONDED by Aid. Har court, 

THAT the following recommendations of the City Engineer be 
approved: 

(a) the 'Initiative' projects in Schediile 417A be 
undertaken. 

(b) the Engineer be authorized to call tenders for 
the approved projects. 


Notification to Property Owners 

On a question raised, the Assessment Commissioner displayed a 
postcard used to notify property owners of a local improvement 
project. It was suggested that improvements could be made to the 
wording and in this regard the Mayor undertook to consult with the 
Corporation Counsel, particularly insofar as the last paragraph is 
concerned. 


The Council adjourned at approximately 
7:45 p.m. 


The foregoing are Minutes of the Special Council 
(Court of Revision) meeting of May 10, 1973, adopted 
on May 15, 1973. 


- CARRIED UNANIMOUSLY. 


- CARRIED UNANIMOUSLY. 



MAYOR 



CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 


MAY 15» 1973 


A Regular meeting of the Council of the City of Vancouver was 
held on Tuesday, May 15» 1973 » in the Council Chamber, at approxi- 
nately 2:00 p.m. 

PRESENT ; Mayor Phillips 

Aldermen Bowers, Har court, Hardwick, Linnell, 
Marzari^ Massey, Pendakur, Rankin & 
Volrich. 

ABSENT ; Alderman Gibson (Leave of Absence) 
CLERK TO THE COUNCIL ; R. Thompson 
t^RAYER The proceedings in the Council Chamber were opened with 


prayer by the Reverend D.L. Campbell, Civic Chaplain. 
ACKNOWLEDGEMENT 


Mayor Phillips acknowledged the presence in the Council Chamber 
(bf students from the School in San Josef, B.C. and also students 
Trom the Kerrisdale School Vancouver, B.C. 

IN CAMERA' MEETING 


The Council on agreement of the 'In Camera' Committee, agreed to 
iin 'In Camera' meeting later this day. 

ADOPTION OF MINUTES 


HOVED by Aid. Linnell, 

i SECONDED by Aid. Hardwick, 

THAT the Minutes of the Regular Council meeting (with the 
Exception of the 'In Camera' portion), dated May 8, 1973, be adopted. 

- CARRIED UNANIMOUSLY. 

ijlOVED by Aid. Pendakur, 
ipECONDED by Aid. Bowers, 

THAT the Minutes of the Special Council meeting (Court of 
I^evision) dated May 10, 1973, be adopted. 

- CARRIED UNANIMOUSLY. 


COMMITTEE OF THE WHOLE 


MOVED by Aid. Hardwick, 
Seconded by Aid. Pendakur, 

THAT the Coimcil resolve itself into Committee of the Whole, 
rtlayor Phillips in the Chair. 


- CARRIED UNANIMOUSLY. 
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DELEGATIONS AND UNFINISHED BUSINESS 

1. Addition to Telephone Exchange 
Building - 755 East 49th Avenue 

The Council at its last meeting, considered a request of the B.C. 
Telephone Company for approval of Development Permit Application 
6103d for addition to the Company's exchange at 755 East 49th Avenue. 
At that time, it was noted that the Technical Planning Board and the 
Vancouver City Planning Commission advised of being prepared to approve 
the application subject to certain conditions. 

Objections were raised by neighbours, Mr. R.C. Worthington of 
64^5 Prince Albert Street and Mr. A. Medley, particularly on the 
natter of company parking in the lane and the effect of the two storey 
development on their property. 

The Council referred the application back to the Deputy Director 
Df Planning for further report on the basis of the design providing 
the same level of light angles to the properties across the lane as 
•(/Quid be expected for a single family dwelling area; and also that 
':he parking problem in the lane be investigated. 

The Vice President of Operations for the Company appeared this day 
-ind advised of off-street parking arrangements to be provided for 
smployees. He also dealt with the light angle question in respect of 
3ffect on residences across the lane, filing in this regard a statement 
;3howing the effect of the proposed addition in shading one of the neigh- 
)our's lots. With respect to the suggestion of extending the building, 
lihe Company representative advised this would place a development behind 
roperties which did not have a development behind them at the present 
ime and no space would be left for the present park. 

Mr. Worthington and Mr. Medley appeared again and reiterated their 
ormer remarks to Council respecting height and lane congestion. 

After due consideration it was 

OVED by Aid. Rankin, 

THAT the Company's Development Permit application be not approved 
4nd the Council go on record as favouring a one storey development 
hich conforms to City By-laws insofar as the rear yard is concerned. 


V 


FURTHER THAT the Company be required to provide an adequate park- 
ijng bay off the lane to avoid the parking of trucks in the lane. 

- LOST. 

(Mayor Phillips, Aldermen Hardwick, Linnell, 
Marzari, Massey, Pendakur & Volrich voted 
against the motion). 

lylOVED by Aid. Linnell, 

THAT the motion by Alderman Rankin be tabled to the next meeting 
of Council, and in the meantime, consideration be given by the Company 
and the Planning Department to setback of the proposed addition, 9 ft. 
from the lane toward the front, and the proposals be discussed with the 
neighboxirs. _ lqsT. 

(Aldermen Bowers, Massey, Pendakur, Rankin and 
Volrich voted against Aid. Linnell 's motion). 
A tie vote having resulted, the tabling motion 
was LOST. 

The motion of Alderman Rankin then was put and - LOST. 


cont 'd 
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Addition to Telephone Exchange 

Building - 755 East 49th Avenue (cont'd.) 

MOVED by Aid. Pendakur, 

THAT the Development Permit application for a two storey building 
as proposed by the B.C. Telephone Company at 755 East 49th Avenue, be 
approved as presented, except the second storey be set back from the 
existing building line a further 9 f t . , the details to be worked out 
by the Director of Planning. 

FURTHER THAT all off-street parking be to the satisfaction of 
the Director of Planning, and 

FURTHER THAT this approval be subject to the various Technical 
Planning Board conditions, as appropriate, and set out in the Director 
Df Planning & Civic Development's report dated April 11, 1973. 

- CARRIED. 

(Aldermen Harcourt and Rankin voted against the motion). 


(Alderman Linnell brought to the Council's attention during 
the consideration of the foregoing matter, that she was a 
shareholder in the B.C. Telephone Company. However, the 
Mayor did not feel that this need bar the Alderman from 
voting on the issue. ) 


DELEGATIONS & COMMUNICATION OR PETITIONS 

L. Proposed Commercial Development: 
1700 Block West 7th Avenue 
(Block D.L. 526) 

The Council had received a request for a hearing from the residents 
of Block 2BBf D.L. 526, 1700 Block West 7th Avenue, objecting to the 
])roposal to demolish living accommodation and asking the land be re- 
isoned for low income family housing. 

In a memorandum from the City Clerk, it was noted the Planning 
:)epartment is processing a rezoning application covering this particu- 
!.ar block of land to allow commercial use. 

Mr. B. Mason appeared before Council and requested permission to 
vrithdraw the application to speak to Council at this time, as satis- 
j'actory arrangements had been made with the owner of the particular 
propertyj the tenants involved who v.ere to be evicted on 30 days 
r.otice, now having been given four months' notice to vacate. 

Permission to withdraw was granted. 


<. Seminar: Fire Prevention 
Officers Association 

^OVED by Aid. Bowers, 

THAT, pursuant to request received, the Fire Chief be granted 
authority to attend the Fire Prevention Officers Association Seminar, 
to be held at Williams Lake, June 5-3, 197!^ inclusive at which time 
he will be participating in the Seminar. 

- CARRIED UNANIMOUSLY. 
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DELEGATIONS & COMMUNICATIONS OR PETITIONS (cont'd.) 


3. Council Representative - Board of 
Trustees: Vancouver Museums and 
Planetarium Association 


The Council noted a request from the President of the Vancouver 
Museums and Planetarium Association that the City appoint a represen- 
tative to the Association's Board of Trustees. 

MOVED by Aid. Hardwick, 

THAT a Council representative not be appointed as requested. 

- CARRIED UNANIMOUSLY. 


4. Bill 132 - Public Officials 
Disclosure Act 


Council considered a submission from the Union of B.C. Municipali- 
ties respecting Bill 132 re Public Officials Disclosure Act. 

MOVED by Aid. Bowers, 

THAT the U.B.C.M. be advised the Council welcomes the Provincial 
Act and has no objection to the principles of it. 

- CARRIED UNANIMOUSLY. 


5. Cleanathon 

A communication dated May 11, 1973, was received from the Chairman 
of the Greater Vancouver Youth for Christ, advising of a fund raising 
project known as "Cleanathon Concept" to be held on June 2, 1973. In 
this regard, the City is requested to furnish the following: 

1. Designated lists of areas needing clean-up 
(likely from Engineering, Parks & School 
Board Departments, etc.) 

2. Approximately 2500 plastic garbage bags for 
workers . 

3. Approximately 3 garbage trucks to haul the 
bags away from three primary dumping areas. 

The Mayor reported having received advice from the Deputy City 
Engineer that for the trucks and plastic bags, the cost would be in 
the order of $500 and that the proposal appears feasible and not 
expensive. 

MOVED by Aid. Bowers, 

THAT the request of the Organization be granted, the details to 
be worked out with the officials of the Engineering Department. 

- CARRIED UNANIMOUSLY. 


6. License of Fiesta Dance Studio Ltd. 
556 Granville Street 

The Chief License Inspector, by letter dated May 15, 1973, recom- 
mended the Fiesta Dance Studio Ltd. be asked to show cause why their 
1973 Dancing Academy License No. 124^3 should not be cancelled. The 
Chief License Inspector sets out information in his letter further to 
past action of Council on February 13, 1973, when an appeal fru .1 this 
Company was allowed subject to review in three months' time. 

MOVED by Aid. Linn ell, 

THAT the Company be requested to show cause why their License No. 
12433 should not be cancelled. 


- CARRIED UNANIMOUSLY 
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DELEGATIONS AND COMMUNICATIONS OR PETITIONS (cont'd.) 


7. Burrard Waterfront Study 

The Council noted the following letter from the Minister of State 
Urban Affairs, Canada, under date of May 1973: 


»*Your staff and my officials have discussed 
the Vancouver Waterfront Study and I am pleased to hear that 
everyone agrees on the terms of reference and on the 
scope of the undertaking. My officials inform me that 
agreement has also been reached of a proposed total 
budget of $77,500.00. 

Rearing in mind the considerable Federal 
interest in the project and the proportion of land and 
waterfront under Federal jurisdiction within the study area, 
I am prepared to share the cost on a two-third (Federal) 
and one-third ( City) basis. 

Subject to Treasury Board confirmation 
I trust we can proceed immediately with this important 
analysis of the Vancouver waterfront leading to concerted 
action on behalf of all Vancouver citizens." 


MOVED by Aid. Pendakur, 

THAT this communication be referred to the Special Committee re 
Burrard Inlet Waterfront Study for budgetary consideration. 

FURTHER THAT the Director of Planning and City Engineer be appoint 
to the Joint Steering Committee. 


- CARRIED UNANIMOUSLY. 


BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS 

A. BOARD OF ADMINISTRATION 

General Report. May 11. 1973 

WORKS AND UTILITY MATTERS 

MOVED by Aid. Hardwick, 

THAT the recommendation of the Board of Administration and the 
City Engineer contained in this report on the matter of Installation 
of Protection at the Crossing at 49th Avenue over C.P.R. Tracks, be 
approved. 

- CARRIED UNANIMOUSLY. 


FINANCE MATTERS 

This report contained three clauses identified as follows: 

CI. 1: Travel Expenses to Ottawa - 

Mr. E. Fladell, Social Planner 
CI. 2: Replacement for Building Services Supervisor 
CI. 3: Matters Historic 

The Council took action as follows: 

Clause 1 

MOVED by Aid. Linnell, 

THAT the recommendation of the Director of Social Planning con- 
tained in this clause be approved. 

- CARRIED. 

(Aldermen Hardwick, Marzari, Pendakur & Rankin 
voted against the motion). 
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BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd.) 

FINANCE MATTERS (cont'd.) 

Clauses 2 and 3 

MOVED by Aid. Hardwick, 

THAT the recommendations of the Board of Administration and 
Officials contained in these clauses be approved. 

- CARRIED UNANIMOUSLY. 

PERSONNEL MATTERS 

This report contained two clauses identified as follows: 
CI. 1: AiJigust Holiday 

CI. 2: Classification Review - One New Position, 
Department of Permits & Licenses 

Clause 1 

MOVED by Aid. Linn ell, 

THAT this clause be received for information. 

- CARRIED UNANIMOUSLY. 

Clause 2 

MOVED by Aid. Hardwick, 

THAT the recommendations of the Board of Administration and 
Director of Personnel Services contained in this clause be approved. 


- CARRIED UNANIMOUSLY. 


PROPERTY MATTERS 


This report contained nine clauses identified as follows: 


CI. 1: Sale of Campbell Avenue between 

Cordova and Powell Streets 
CI. 2: Rental Review - Lease of Portion of Lot B, 

Blk. 239, D.L. 526, Situated Under Fir 

Street Ramp at Fir Street & 4th Avenue 
CI. 3: Acquisition for Arbutus-Burrard Connector 

2133 Cypress Street 
CI. 4s Amendment to Lease of Argyle Street-End 

South of Kent Avenue 
CI. 5: Acquisition for Arbutus-Burrard Connector 

1372 and 1S7S West 5th Avenue 
CI. 6: Acquisition for Arbutus-Burrard Connector 

2123 Cypress Street 
CI. 7: Rental Review 

N/W Corner - Granville Street & Beach Avenue 
CI. S: Sale of City-Owned Property North of 2nd 

Avenue between Lakewood and Tempi eton Drives 
CI. 9: Sale of City-owned Lot 10 Except the East 25 

Ft. of Blk. 30, D.L. 132 - N/S Napier Street 

between Clark and Odium Drives 


Clause 1 


MOVED by Aid. Linn ell, 

THAT the recommendations of the Supervisor of Property & Insurance 
noted as (a) to ( j ) inclusive, contained in this clause, be approved 
subject to the following: 
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BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd.) 


PROPERTY MATTERS (cont'd.) 
Clause 1 (cont'd.) 

(i) Approval of the City Engineer and Director of Planning 
and Civic Development from a traffic standpoint. 

(ii) Enquiry by the Director of Planning and Civic Develop- 
ment of the National Harbours Board as to any conflict 
with N.H.B, plans insofar as this particular Company 
proposal is concerned. 

- CARRIED UNANIMOUSLY. 


Clauses 2-9 

MOVED by Aid. Hardwick, 

THAT the recommendations of the Board of Administration and the 
Supervisor of Property & Insurance contained in these clauses, be 
approved. 

- CARRIED UNANIMOUSLY. 


Arbutus-Burrard Connector 

The Mayor directed a Report Reference be given to Council with 
respect to the proposed Arbutus-Burrard Connector. 


B. DEPARTMENT REPORT 
May 11. 1973 

FIRE & TRAFFIC MATTERS 

This report contained two clauses identified as follows: 

CI. 1: Granville Pedestrian Mall/Busway 

CI. 2: West End Traffic Scheme - First Phase 

Clause 1 

MOVED by Aid. Bowers, 

THAT the Council record that it looks forward to receiving 
the report on a permanent mall transit-way later this year as 
referred to in the Officials' report. 

FURTHER THAT, the trial mall for a six week period this summer, 
not be approved. 

- CARRIED. 

(Alderman Pendakur voted against the motion) 


Clause 2 

MOVED by Aid. Hardwick, 

THAT the recommendations of the City Engineer contained in this 
clause be approved. 


- CARRIED UNANIMOUSLY. 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd.) 


C. Police Program of Removal of Unlicensed 
Vehicles from City Streets 

At the last Council meeting, the Council noted the following 
report from the Board of Administration under date of May 4» 1973: 


Your Board has received the following report from the Supervisor of 
Property & Insurance Division and the Administrative Analyst: 

•The Superintendent of Administrative Services - Police Department, 
has advised that a program of removing all unlicen.=;ed vehicles from 
City streets and lanes is to be undertaken immediately. It is esti- 
mated that there are approximately 2,000 such vehicles now on City 
streets or lanes. 

The contract with Huster's Auto Towing Service Limited makes provision 
for that Company to remove vehicles at the request of members of the 
Vancouver City Police Force. However, the present storage facilities 
operated by the Company will not accommodate the vehicles expected to 
be removed by this program and therefore the Company have requested 
the use of approximately 1.5 acres of property located at the foot of 
Willow Street on False Creek. 

It is anticipated that the program of removal will take approximately 
four months to complete. The property would therefore be required 
from May 15 to approximately September 30, 1973* 

The Supervisor of Property ^: Insurance advises that the rental would 
nonnally be in the range of $3 50 per month. The representative of the 
Com])any has requested the use of the property at no cost as the program 
has been initiated by the City and involves the Company in additional 
expense with minimal chance of recovery of impounding fees. It Is 
anticipated that of the 2,000 cars on the street, that 1,300 of them 
wil] be removed and of this number npproxi m;il el y 1,200 of them will 
ultimately bo sent to the Scrap Yard with little or no salvage value. 

In view of the fact t)iat the program will clear the streets of those 
abandoned vehicles with a general benefit to the citizens, it- is pi'o- 
posed that a nominal rental charge of $100 for the period roqr.ircd for 
the program be charged to tho Company and a contract be written to the 
satisfaction of Coi^poratlon Counsel lo indenuiify the City from any 
liability or claims arising from the use of the site for this purpose. 

The foregoing is submitted for consideration of City Council." 


YOUR BOARD submits the above for consideration. 


At that meeting, the Council deferred the report for one week to 
obtain answers to various questions and these answers are contained 
in a further Board of Administration report dated May 11, 1973. 

(Copy of May 11, 1973, report on file in City Clerk's 
office). 

In connection with this matter, a report dated May 11, 1973, was 
noted from the Deputy Director of Planning and Civic Development and 
the Director of Social Planning, setting out views in support of their 
statement that the proposed use of the property at the foot of Willow 
Street on a temporary basis for derelict cars is considered inappro- 
priate. 

MOVED by Aid. Rankin, 

THAT the proposed Police Program of Removal of Unlicensed Vehicles 
from City streets and lanes proceed either on land available adjacent 
to Granville Island or some other suitable site, subject to whatever 
arrange ents and provisions are considered necessary by the City 
Officials concerned. 

- CARRIED. 

(Mayor Phillips voted against the motion). 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd.) 

D. Request for Classification and Salary- 
Determination - Five Positions, Vancouver 
Opportunities Program 

The Board of Administration submitted the following report dated 
May 11, 1973: 


The Director of Personnel Services reports as follows: 

"On April 18, 1973, the Mayor and City Council members received copies of a 
letter from Mrs, E. Huestis, Chairperson, Vancouver Opportunities Program 
requesting that the City's Personnel Services Department be authorized to 
determine salaries, relating to the City's Pay Plan, of five positions 
in the Vancouver Opportunities Program. At the request of the Board of 
Administration, I have pursued this matter. 

The Director of Welfare and iteliabilitation provides the following brief 
summary on the relationship between his department and tlie Vancouver 
Opportunities Program: 

•The Vancouver Opportunities rroj;ram was established in 1969, as a 
sclf-hclp group, by mothers in receipt of social assistance in the 
City of Vancouver. It is a chartered clinpter of the Pacific 
Community Self Development Society and operates from an office at 
1A39 Comnvercial Drive. 

The purpose of the Profxam Is to assist social assistance i-ecipicnts , 
who lack work skills and work experience, to cnfvi£'.e in paid volunteer 
work in Health, Educ-ational and Social Agencic, in the contmunxty. 
The j-iarticipaiits are puid $30.00 per month 

for 23 hours work jicr month and $100.00 per month for 30 hours v/ork 
per month. Particip,uits arc on the Program from 6 to 18 months. 
The objectives of this Program are two-fold; namely - 

a) To assist recipients to get back into full-time eiiiplo>TOent and 
off social asL>iiitancc . 

b) To assist continuing social assistance recipients to enjvigc in 
meaningful volunteer activity and to get some remuneration from ito 

The Vancouver Oppox'tunitics Program is responsible fur finding suiiablo 
volunteer placcincnts wJ thin the community. A social assistance 
recipient interesti d in this type of placei.io.nt is referred by the 
Vancouver Opportunities Program to our Social Worker staff who arc 
responsible for evaluating the suitability of a placement opportuniL v 
and authorizing tli : I'laccraent. The Vancouvvsr Opportunities Pro[;ram is 
responsinlc for obCniniTig timt? sheets on each participant from an 
organization ui;ing this type of volunteer, and transmittiivg t hesu t.iii:c 
sheets to our Dcpa vtmont for paynwut. 

The budget of thi:; Organisation is worked out Jointly betwi-en our 
Oepa rtn\(<nt and ( li(.< VancouvcJ' Oi-.povtunit J es Prof.ram IJor.rd o( i)i rocLoi;:' . 
I'ov 1973, the Inuli'.et i;; $y!,:iOO month or $-'7,'iOO per year. <Uir 

dcpa>"tm<;ni Is rrspounlhlc foi' moei lug the tviLal budg.et. Wo ))aY a per 
f.apita rnl<j ol $4.00 per p.\rtlc:i jinnt per month. This is the t otal 
source of income towards the budget. 

At May 1, 1973, thiT<> w.-re 730 social as:;lstanc(> recipients iiai t ici jmi. i nr, 
i\\ this l*rogr>im. I'tiis would [iruvido ,ui iurorae oi $i;,tll'.0 i. or i.he iniuitii u 1. 
May. A roconcilij: \ iou ol incom;- and expend Uuires is done at the end ol the 
year, and a delicit. iinaucing principal is employed. 


cont 'd 
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BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd.) 

D. Request for Classification and Salary- 
Determination - Five Positions, Vancouver 
Opportunities Program ( cont ' d . ) 


•The $A.OO per capita rate is cost shared: 50 percent Canada, 

35 percent Province and 15 percent all British Columbia municipalities. 

The net cost to i.hc City of Vancouver is 3.75 percent. 

The Vancouver Op^^ortunitics Program has been eminently successful. 
Since 1969, over 1,600 social assistance recipients have participated, and 
over 30 percent have moved into full-time employment and full economic 
independence. It is readily apparent that our Departir^int is more tlian 
interested in continuing this Program at the highest possible level. 
The Vancouver Opportunities Profiram is, in fact, providing a very 
important service to our l^epartmcnt and, if they were to go out of 
business, it would be necessary for our Department to retain City staff to 
provide the same services. 

At the present time the Office Manager of the Organization is paid 
$78H.OO per month, which is equivalent to Step II of City Pay Grade 20. 
A Placement Supervisor receives $659.00 per month, which is equivalent 
to Step II of our Pay Grade 16. 

Our Department would greatly appreciate tlic assistance of the Personnel 
Services Department in helping this OrganlmaL j on review and classify the 
full-ti'ive staff of the Vancouver Opportunities Program.' 

The five positions nvcntloncd in the first paragraph include two (2) full-time 
portiiancnt positions funded through the V.O.P. and three (3) temporary positions 
fundcid through LIP grants which expire at the end of May 1973. 

The Director of Welfare and Rehabilitation further advificr. that he is planning 
to review the staff complement of the Progrant to deuermine the number of 
additional permanent positions which may be necessary for its continuing effective 
operation. 

In view of the above-mentioned 1 reccmnend that: 

1. The Personnel Services Department be authorized to classify and determine 
salaries of the two existing full-time permanent positions in the Vancouver 
Opportunities Progrc;m, and 

2. The Personnel Services Departux'.nu be authorized to asr.iLt. the Director of 
Welfare and Keliabilication in his study of the need for further peinunent 
staff by advising and recommendin^i on salary and classitication of any 
proposed now positions. 

This review could occupy up to one v<;e.k of the time of a Personnel Officer II 
presently on siaft. Thorc could be soi.vi additional cost to the City in overtime 
to keep up with an already heavy workload." 

Your Board K.'XOMMENDvS that the abovo recommendations of the 
Director of Ptjrsonnol vSorvico.f.) bo adoptoti. 


MOVED by Aid. Har court, 

THAT the recommendations of the Board of Administration and 
Director of Personnel Services contained in the foregoing report, be 
approved. 


- CARRIED UNANIMOUSLY. 
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BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS ( cont ' d . ) 

E. Summer Hours - Inside and Related Staff 

The Board of Administration submitted the following report dated 
May 11, 1973: 

•The Director of Personnel Services reports as follows: 

"One of the demands of the Municipal and Regional Employees' Union during the 
1972 Contract negotiations was that the hours of work for employees who 
normally work from 9:00 a.m. to 5:00 p.m. be adjusted to 8:30 a.m. to 4:30 p.m. 
for the months of June, July and August. 

It was agreed that this would be implemented on a trial basis in 1973 but that 
exceptions could be made where efficiency would be reduced, significant extra 
expense would be involved, or where service to the public would be impaired. 

I have discussed the proposed change with the various Department Heads, several 
of whom have raised objections, as follows: 

1. Provincial Court 

The District Judge is prepared to re-schedule the sittings of the Provincial 
Courts for June, July and August in order to facilitate the change in working 
hours to 8:30 - 4:30. The Provincial Court Administrator reports that he will 
make appropriate administrative arrangements to accommodate those who wish to 
pay traffic fines between 4:30 and 5:00 p.m. 

2. Police Department 

There is agreement with the proposed summer hours, with the exception of a small 
number of secretarial staff directly attached to the Chief and one Superintendent. 

3 . Prosecutors Department 

The City Prosecutor asks that the changed hours be confined to the months of 
July and August for his Department in order to conform to the usual working hours 
of law firms for the month of June which is normally a busy month. 

4. Juvenile Detention Home 

The Assistant Superintendent requests that the Cook I continue to work regular 
hours during the summer in the interests of proper meal scheduling. 

5. Health Department 

The hours of work of the Public Health Inspectors are currently under review and 
it is expected that we will be able to report further to Council on this matter 
at its meeting of May 29th. 

6. City Clerk's Department 

The City Clerk endorses the proposed summer hours but wishes to point out that 
this will increase his overtime expenses by half an hour each for three staff 
members required to be present for evening Council meetings. 

7. Parks Board 

The regular hours of inside employees of the Board of Parks and Public Recreation 
are 9:00 a.m. to 4:45 p.m., with 45 minutes for lunch. The Superintendent of 
Parks has agreed to change this to 8:45 a.m. to 4:30 p.m. for the months of June, 
July and August. 

I RECCHMEND that the hours of work for employees under the jurisdiction of the 

M.R.E.U., who normally work between the hours of 9:00 a.m. to 5:00 p.m. be 

adjusted to 8:30 a.m. to 4:30 p.m. on a trial basis, for the months of June, 
July and August, 1973, with the above noted qualifications. 


cont 'd 
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BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd.) 
E. Summer Hours - Inside and Related Staff (cont'd.) 


I further RECOIMEND that this arrangement be extended to Excluded and Senior 
staff. Electrical Inspectors, Electrical Technicians, and Nurses. (The Fire 
Chief has advised that it would not be practical to adjust the hours of the 
Fire Wardens). 

The above recommendations have been discussed with the Unions involved who have 
indicated their agreement." 

Your Board RECCMMENDS that the above recommendations of the Director of 
Personnel Services be adopted. ' 


MOVED by Aid. Bowers, 

THAT the recommendations of the Board of Administration and 
Director of Personnel Services contained in the foregoing report, be 
approved. 

- CARRIED UNANIMOUSLY. 


F. Temporary Closure of Gastown Streets 

The Council considered the following report of the City Engineer 
dated May 11, 1973: 

"At the City Council meeting of May 1st, 1973, Coimcil considered a brief 
from the Gastown Merchants Association and approved the closure of Powell 
Street from Carrall Street to Columbia Street on May 20th, 1973, and Alexander 
Street on succeeding Sundays subject to the following conditions: 

a) Cost for street closures to be borne by the Association. 

b) The Association to obtain the approval of the businesses affected. 

c) Approval of B. C. Hydro to be obtained. 

d) The City Engineer to report back on this experiment. 

At the following Coxmcil meeting the minute was amended so that the 
approval would be subject to a prior report on the request, by the City Engineer. 

In order to clarify the merchants' previous request and discuss the various 
problems involved with these closures, tlae Engineering Department met with the 
Association's representative. The desires of the Association, to implement in 
Vancouver a European type of 'Street Market' on a trial basis on Sundays and 
then if proven successful, on various holidays throughout the year were dis- 
cussed and the various requirements for these types of closures were explained. 
The Association then submitted a letter detailing their request on May 2nd, 
1973. 

For clarity, each closure request will be dealt with separately. 

, Closure of Alexander Street from Columbia Street to Carrall Street, 
and Water Street from Carrall Street to Abbott Street, 
and Carrall Street north of Maple Tree Square (i.e. north foot of 
Carrall Street) . 
Date: Sunday and Monday, May 20th and 21st. 
Time: 9 a.m. to 8 p.m. 

Actlvltieg Planned 

1. A Street Market consisting of stalls or tables situated on the street 
adjacent to the curb, on both Alexander Street and Water Street. 

2. Band performances in the north foot of Carrall Street and on Water 
Street. 
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BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS ( cont ' d . ) 
F. Temporary Closure of Gastown Streets (cont'd.) 

3. A pedestrian parade in period costimes along Alexander Street and 
Water Street, 

4-. The display of Arts and Crafts on the closed streets, 
Coinments 

Transit is not affected by this closure and there are no objections 
to the proposal from a Police Department or Traffic Engineering standpoint. 

Three merchants abutting Alexander Street have expressed concern 
about delivery and this aspect is commented on below. 


Hl, Closure of Jilexander Street from Colvimbia Street to Carrall Street, 

and Carrall Street north of Maple Tree Square (i.e, north foot of Carrall 
Street), 

Date: Sunday May 27th, June 3rd, 10th, 17th and 24.th, 
Time: 9 a,m. to 8 p.m. 

Activities Planned 

1, A Street Market consisting of stalls or tables situated on the street 
adjacent to the curb, on Alexander Street, 

2, Band performances in the north foot of Carrall Street, 
Comments 

Again transit is not affected and from a Police Department and Traffic 
Engineering standpoint there are no objections. As per Council's condition 
(b) above, the Gastovm Merchants Association has submitted twenty-two form 
letters indicating approval of the proposal from affected merchants. 

Three letters of objection have been submitted directly to Council, 
The first was from the manager of the Europe HPtel who objects to the loss 
of use of the loading zone on Alexander Street, however the zone outside 
the hotel on Powell Street will still be available and should accommodate 
his requirements. The other two letters are from the presidents of 
Vancouver Supply, and Borgenson Ltd, These two companies are opposed to 
the closures but are willing to be cooperative provided that vehicular 
access to their premises is maintained. 

Arrangements can bo made with the Association to supervise and bo 
responsible for the maintenance of this access, 

ml Future Closvires 

Should both previous closures prove successful, the merchants will be 
submitting a further proposal that will include the closure of Powell Street on 
Jialy 1st and 2nd, however plans, as yet, have not been fully formiilated. This 
will be reported on at a later date. 

It is therefore RECOMMENDED that the Gastown Merchants Association be 
permitted to close to vehicular traffic the streets requested on the dates 
specified in Parts I and II of the above report subject to the following 
conditions: 

1, The applicants enter into an arrangement with Corporation Counsel 
indemnifying the City against any claims that may arise from holding 
the ' Street Market • . 

2, The cost of temporary traffic controls be borne by the applicant. 


cont 'd 
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BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd.) 


F. Temporary Closure of Gastown Streets (cont'd.) 


3, The cost of any street cleaning required over and above normal 
street cleaning be borne by the applicant, 

4., That licenses reqtiired by the Department of Permits and Licenses be 
obtained prior to the closure, 

5, No food concessions to be placed on street, 

6, That the Gastovm Merchants Association be responsible for providing 
supervision to ensure that vehicular access, for those merchants 
requiring the same, is provided and maintained," 


MOVED by Aid. Massey, 

THAT the recommendations of the City Engineer contained in the 
foregoing report be approved with the exception of Recommendation #5, 
which be changed to read as follows: 

"Any food concessions to be subject to City 
By-laws" . 

- CARRIED, 

(Aldermen Hardwick and Pendakur voted against 
the motion). 

(Alderman Volrich was excused from voting being legal counsel 
for one of the Companies affected). 


By-laws re Sale of Food Outdoors 

MOVED by Aid. Mar z art, 

THAT the Medical Health Officer report to Council respecting by-laws 
or other regulations regarding the Sale of Food Outdoors. 

- CARRIED UNANIMOUSLY, 


The Council recessed at approximately 4:00 p.m. to 
reconvene in the Mayor's Office 'In Camera' following 
which the Council recessed to reconvene following the 
Special Meeting (Public Hearing) on Rezoning matters. 
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The Council reconvened in the Council Chamber at approximately 
9:55 p.m., following the Special Council meeting on rezoning matters, 
still in Committee of the Whole, Mayor Phillips in the Chair. 

PRESENT ; Mayor Phillips 

Aldermen Bowers, Harcourt, Hardwick, Linnell, 
Massey, Pendakur, Rankin and Volrich 

ABSENT ; Alderman Gibson (Leave of Absence) 

Alderman Marzari 

BOARD OF ADMINISTRATION. DEPARTMENT AND OTHER REPORTS (cont'd ) 

G. Report of Standing Committee 
on Housing, May 1, 1973 

The Council considered this report containing clauses 1 to 8 


identified 

as 

follows : 


CI . 

1: 

Leasing and Rehabilitation of Properties 




in the Skid Road Area 


CI . 

2: 

Provision of Additional Public Housing in 




the Skid Road Area 


CI . 

3: 

City Owned Land - Behind Jericho D.N.D. Lands 


CI. 

4: 

Provision of Cabin-type Housing in the Downtown 




East Side Area 


CI . 

5: 

Evaluation and Accreditation of Skid Road Housing 


CI . 

6: 

Downtown East Side Area 


CI . 

7: 

Vacant R.C.M.P. Property on Point Grey Road 


CI . 

8: 

Priorities of the Standing Committee on Housing 

Action 

was 

taken as follows: 

Clause 

3 




MOVED by Aid. Harcourt, 

THAT the recommendation and resolution of the Committee con- 
tained in this clause be adopted. 

- CARRIED UNANIMOUSLY 


Clause 6 

MOVED by Aid. Harcourt, 

THAT the resolution of the Committee contained in this clause 
be adopted. 

- CARRIED UNANIMOUSLY 

Balance of Report 

MOVED by Aid. Harcourt, 

THAT the recommendations of the Committee in Clauses 1 and 2 
be adopted and Clauses 4, 5, 7 and 8 be received for information. 

- CARRIED UNANIMOUSLY 

H. Report of Standing Committee 

on Social Services, May 2, 1973 

MOVED by Aid. Rankin, 

THAT this report in respect of the now Landlord and Tenant Act 
and the functions of the Vancouver Rental Accommodation Grievance 
Board, be received for information. 


- CARRIED UNANIMOUSLY 


Regular Council, May 15, 1973 16 

BOARD OF ADMINISTRATION, DEPARTMEffT & OTHER REPORTS (cont'd ) 

I. Report of Standing Committee on 
Civic Development, May 3, 1973 

MOVED by Aid, Hardwick, 

THAT the recommendation of the Committee contained in this 
report on the matter of Downtown Planning, be adopted. 

- CARRIED UNANIMOUSLY 

J. Report of Standing Committee on 
Social Services, May 3, 1973 

The Council considered this report which contained three 
clauses identified as follows: 

CI. 1: Grant Request: Helping Hand Council 
CI. 2: Recreational Facilities: Raymur Place 
CI. 3: Family Place, 3151 Camosun: Grant Request 

The Council took action as follows: 

MOVED by Aid. Rankin, 

THAT the recommendation of the Committee contained in Clause 1 
of the report be adopted , 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 

MOVED by Aid. Rankin, 

THAT the recommendation of the Committee in Clause 2 of the 
report be adopted, and Clause 3 received for information, 

- CARRIED UNANIMOUSLY 

K, Report of Standing Committee 
on Environment, May 3, 1973 

The Council considered this report containing five clauses 
identified as follows: 

CI, 1: Fire Safety in High Rise Buildings 
CI. 2: Dogs 

CI. 3: Public Access: Fraser River Waterfront 
CI, 4: (a) Pigeons (b) Racoons 

CI, 5: R.C.M.P. Jericho Site, Lots 12, 13 & 14, D.L. 448 

Action was taken as follows: 

Fire Safety in High Rise Buildings (Clause 1) 

MOVED by Aid. Linnell, 

THAT the Committee's recommendations in this clause be adopted 
after changing the reference in (i) from the Secretary of State 
to the "Minister of State for Urban Affairs". 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Volrich, 

T^AT in respect of fire safety in high rise buildings, further 
consideration be given by the Fire Chief for report to the Environ- 
ment Committee, in respect of the matter of sprinkler systems for 
new high rise apartments and high rise office buildings. 

- LOST 

(Aldermen Hardwick, Linnell, Massey, Rankin and 
the Mayor voted against the motion of Alderman Volrich) 
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BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd) 

Report of Standing Committee 
on Environment (cont'd) 


It was noted in the report that a quorum was not present for 
the balance of the items submitted by the Environment Committee 
and therefore such items were submitted by Alderman Linnell and 
Alderman Massey. The Council dealt with these items as follows: 

MOVED by Aid, Linnell, 

THAT the recommendations of Aldermen Linnell and Massey 
contained in Clauses 2 and 3 of the report be adopted, and Clauses 
4 (a) and (b) and 5 be received for information. 

- CARRIED UNANIMOUSLY 

L. Report of Hardship Committee on 
Illegal Suites, May 4, 1973 

The Special Committee re Illegal Suites - Hardship Cases 
reported as follows under date of May 4, 1973: 

"The Committee of Officials has considered the following requests 
under the policy established by Council concerning Illegal Suites - 
Hardship Cases and reports as follows: 

(a) The following applications recommended for approval by the 
sub-committee, be approved: 

Mr, Mike Loza (owner), 1140 Bast 13th Avenue 

Mr. Honore P. Paradis (tenant), 2812 All>erta Street 

Mr. Clarence Udell (tenant), 2812 Alberta Street 

Mrs. Margaret Graham (tenant), #5-6128 Chester Street 

Mr. Harvey Harcus (tenant), #7-6128 Chester Street 

Miss Margarita Salgado (tenant), #8-6128 Chester Street 

Mr. Heinz Juergens (owner), 4317 West 14th Avenue 

Mr. Duncan W. Smith (owner), 3708 Point Grey Road 

Mrs. Mary Wenzynowski (owner), 462 West 23rd Avenue 

Miss Wanda Riedel (tenant), 3550 West 1st Avenue 

Mr. Amarjit Kaur Gill (owner), 1522 Bast 19th Avenue 

(b) fhe following application be approved for one year from 
the date of this Resolution: 

Mr. Fred A. Pincock (tenant), 1845 Dunbar Street 

Mr. James A. Rochelle (tenant), 3432 Bast 45th Avenue 

Miss Connie Colleen Ryder (tenant), 5341 McKinnon Street 
Gurcharn & Ranjit Rattan (tenants), 1005 Bast 54th Avenue 
Mr. Kwok Tai Chiu (tenant), 2648 Dundas Street 
Miss Juliet Potter (tenant), 3550 West 1st Avenue 
Mr. Kashmir S. Johal (tenant), 431 S.B. Marine Drive 
Mr. Jhalman Lidder (owner), 332 Bast 38th Avenue 

(c) the following applications be approved for six months 
from the date of this Resolution: 

Mr. Victor Magnussen (tenant), 1046 Bast 15th Avenue 
Mr. Avtar Sihota (owner), 7049 Argyle Street 

(d) the following application be not approved: 
Mr. Ilija Cuba (owner), 62 Bast 55th Avenue 

(e) in respect to the above-mentioned, the City Building 
Inspector be instructed to withhold enforcement action 
and to carry out the policy as adopted by Council on 
December 17, 1963, and as amended by Council on 
November lO, 1964." 

cont d . . , 


Regular Council, May 15, 1973 

BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd ) 

Report of Hardship Committee 
(cont 'd) 


MOVED by Aid. Hard wick, 

THAT the foregoing report of the Special Committee re Illegal 
Suites - Hardship Cases, dated May 4, 1973 and containing Clauses 
(a) to (e) be approved. 

- CARRIED UNANIMOUSLY 


M. Report of Standing Committee 

on Community Development, May 3, 1973 

MOVED by Aid. Volrich, 

THAT this report on the subject of electoral reform be received 
for information. 

- CARRIED UNANIMOUSLY 

N. Report of Vehicles for Hire Board 

May 11, 1973 (Rate Increase - Tow Trucks) 

The Vehicles for Hire Board submitted the following report 
under date of May 11, 1973: 


'When Council agreed in 1969, to the inclusion of certain 
regulatory sections in the Vehicles for Hire By-Law to control 
"accident chasing" by tow truck operators. Council also inc]uded 
a section dealing with the rates that may be charged to the 
public for these services. The section referred to is as follows: 


"The maximum rate for towing a private 
passenger motor-vehicle from the site 
of an accident in the City to any des- 
tination within the City shall be $12.00; 
provided, however, that where it is 
necessary to use a "dolly" the maximiun 
charge may be increased to the sum of 
$18.00. Alternatively, the sum of $8.00 
per hour for the time spent on the call 
may be charged." 

The Vehicles for Hire Board had received a request for an 
increase in these rates and the Board asked the apiplicants to 
submit proof of the need for an inci-oatje and to jiustify the 
increase they sufrgested. Wliat the Board was seeking was a 
statistically valid swnplc of accounting records which would 
show, to the satisfaction of the Board members, that the rate 
increase requested was justified and rear.oniible. 

All but one of the towing truck operators in the City advised 
that they do not separate out those particular jobs in an 
accounting manner, and Busters Auto Towing, on behalf of the 
industry, submitted their companies experience over the period 
since the rate was first introduced. The material supplied by 
Busters Auto Towing was referred to the Director of Finance who 
reviewed it and advised that he was unable to give a firm opinion 
(a copy of which report is attached). * 

The Board met with roprescntativon of the Towing Industry and 
BuHtors Auto Towing, and aft.er reviewing tlir wage increases 
that the indUv-r-li-y has expcrl cncod and j-ov lowing tlu"; general 
operating cxpounr.i and thr ecciiiomic climate g.oncj'ally, the Ho.uxi 
conouj-rod on an Incroarui of 7'f,t, for t.hn tlunio nervicoii mentioiuui: 
thir. being approximately a '/}'' per year iru-roase. 


cont 'd , 
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BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd) 

Report of Vehicles for Hire Board 
May 11, 1973 (cont'd) 


This recommended $15.00 rate is still below the requested $17.00 
rate asked for by the Towing Industry but the Board could not 
find justification for reconmiending any higher figure. 

In tho discussionr., tho Board noted that the review of rate in- 
creases, for tow trucks, taxis, was a difficult role for the 
Board as it did not have available to it competent experience in 
tho ai'ea of rate setting. 

The Board at its meeting on May 8, 1973, passed the following 
wliich is, 

RECOMMENDED : 


"THAT all rates controlled by the Vehicles 
for Hire By-Law relating; to towing trucks 
attending the scene of a motor vehicle 
accident, be increased 25';^ and that the 
Corporation Counsel be requested to bring 
in to the next meeting of Council, the 
necessary Amending By-Law." 

The necessary Amending By-Law has been submitted and will be 
before Council this day under, "By-Laws". The passage of this 
Amending By-Law will implement the rocoiTimendotion of the 
Vehicles-for-Hire Board. " 

MOVED by Aid. Rankin, 

THAT the foregoing recommendation of the Vehicles for Hire 
Board be approved . 

- CARRIED UNANIMOUSLY 

♦(copy of the attached report referred to 
is on file in the City Clerk's Office) 

0, Report of Standing Committee 

on Civic Development, May 10, 1973 

The Council considered this report containing two clauses 
identified as follows: 

Clause 1: Broadway: Cambie to Granville 

Clause 2: Transportation Strategy, Transit Study Needs 

The Council took action as follows: 

Clause 1: 

MOVED by Aid. Hardwick, 

THAT the recommendations of the Committee contained in this 
clause be adopted . 

- CARRIED UNANIMOUSLY 

Clause 2 : 

MOVED by Aid. Hardwick, 

THAT the recommendations of the Committee contained in this 
clause be adopted, after changing (e) to read as follows: 

"The City Council suggests that the use of rail 
rights-of-way for rapid transit should be pursued 
by the Bureau of Transit as soon as possible with 
the appropriate railway authorities" . 

- CARRIED UNANIMOUSLY 

(underlining shows change) 
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BOARD OF ADMINISTRATION. DEPARTMENT fc OTHER REPORT (cont'd) 


P. Pacific Hostel: 
535 Homer Street 

The Board of Administration, under date of May 14, 1973, 
submitted the following report: 

'The Director of Welfare and Rehabilitation reports as follows: 

"By letter, dated May 9» 1975, the Honourable Norman Levi, 
Minister of Human Resources, has confirmed to Alderman Rankin 
that the Department of Human Rocources will only continue to 
participate in the cost of operation of Pacific Hostel until 
July 51, 1975. The Minister further advises that it is his 
understanding that ai^rangements will be made by the City of 
Vancouver to place any of the young people, who ordinarily 
would receive accommodation in Pacific Hostel, on cash 
alloweinces. 

The total cost of operation of Pacific Hostel is handled by 
way of a per diem rate which is cost shared on the same basis 
as direct social allowance; namely - 50% Canada, 55% Province, 
15% all British Columbia municipalities. The net cost to the 
City of Vancouver for the operation of Pacific Hostel is 
5.75%. 

The five year lease on the above facility expired November 50, 
1972. Tlie City was paying 328.800 per annum rental plus 
$34,04^5 per annum to amortize 5>155,000 provided by the lessee 
to remodel the premises in accord with City requirements. 
According to the lease terms, payment of the $155,000 by the 
City was completed on November 50, 1972. 

On November 10,1972, the owner, through his agent (Bell-Irving 
Realty), requested a new lease from December 1, 1972, for a 
period of five years, at an overall rate of S2,50 per square 
foot or S62,500 per annum. 

The City considered this an unreasonable rental and requested 
time to review the matter. The agent for the owner agreed to 
a monthly rental of 55,256,97 until May 51, 1975, to provide 
time to negotiate a minimum five year lease. 

The latest communication from the agent for the owner to the 
Property and Insurance Division outlines the final lease 
arrangements which would be acceptable to the owner: 

1, A lease term of five years, 

2. A lease rate of S4,575 Pf^r month, 

5. An escape clause to provide for cancellation of the lease 
at any time by the giving of six months' notice by either 
party to the lease, 

4, A mininurn term of twelve months from May 1, 1975. 

5, A clause to be inserted in the lease to provide for adjust- 
ment of the lease rate on an annual basis to reflect and 
protect tVie lessor gainst any decrease in the purchasing 
value of the Canadian dollar, 

6, All other terms tmd conditions or the previous lease to 
be incorporated. 

The fore i.'ioi lit; arranf;emcmt locks the City into a minimum lease 
term of twelve months at an increased rental of S52.500 per 
annum,. The now rental reflects an overall rate of '42.07 per 
square foot and is representative of what is charged for 
basic space needs in this area. 

The potential occupancy of Pacific Hostel in 250, Actual 
occupancy has been running at approximately 200 per day. 
Our experience over the past two years naGC';csts the need for 
fewer hostel beds for males and, accordingly, we believe a 
facility with I50 beds would be adequate. Furthermore we 
believe that a hostel facility for single, employable males 
should include a dynamic rehabilitation proi';ram and should 
be used only for those men who require this i.virticular 
program to equip them to get back into the employment stream. 
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Pacific Hostel: 

535 Homer Street (cont'd ) 

Accordingly, the Department has been examining the possibility 
of relocating the men's hostel to the Continental Hotel, which 
is currently run by the Y.W.C.A. on behalf of the City and has 
an occupancy of 180 beds. Our experience with the Continental 
Hotel (Bridge "Y") indicates that' this facility is too large 
and generally unsuitable. The Department has been exploring 
with the Y.W.C.A. the possibility of developing three or four 
small Group Homes for this group. 

Based on discussions with the Y.W.C.A, within the past ten days, 
it will probably require several months to clear out the 
Continental Hotel. Furthermore, there is a need for 40 or 50 
beds this summer for travelling female youth. It is estimated 
by November 1, 1975, the Bridge "Y" can be cleared out and the 
Pacific Hostel program moved into the Continental Hotel. 

In his letter to Alderman Rankin, the Minister requested that 
immediate consideration be given to facilitating the establish- 
ment of Group Homes for young females, and that further study 
be given to the future utilization of the Continental Hotel. 
An immediate study will be launched on this, and it may be that 
one of the considerations will bo to use the Continental Hotel 
as a special rehabilitation facility for single, employable men. 
In the meantime, we are obliged to close out Pacific Hostel 
effective July 31, 1975. 

The City has expended $155,000 on renovations and purchase of 
equipment for Pacific Hostel. The cost of the renovations and 
equipment has been amortized under the cost sharing arrangement 
with the Federal and Provincial Governments, and some arrange- 
ment will need to be worked out with these two levels of 
Government regarding the disposition of this equipment. 

We did not learn of the Minister's decision to close out 
Pacific Hostel until May 10, 1975, and have not had an opportunity 
to review with the City Fersonnol Services Department and the 
Business Manager of the Vancouver Municipal and Regional 
Employees' Union the effects that this closure will have on the 
City staff at Pacific Hostel. At May 14, 1975, the Department 
had a permanent staff complement of 14 and a temporary 
(positive reporting) staff of 7. At the present time the 
Department does not have any vacancies that could accommodate 
any of the permanent staff. Hov/ever, should Council approve 
the requested increase in Departmental staff complement, about 
50% of the permanent staff could be retained by the Department. 

Meals are provided to residents of Pacific Hostel under a 
contract with Mayfair Caterers. The contract expired on 
April 50,1975. However, arrangements were worked out with 
Mayfair Caterers to continue i)roviding meals, on n month to 
month basis, pending a new rental arrnnt^emont with the ov.'ner 
of Pacific Hostel. It will now bo necessary for the Purchasing 
Division to advise Mayfair Caterers that ou.r arrangements with 
them will terminate July 51, 1975. 

There will be an undetermined amount of expenditure incurred 
in closing down Pacific Hostel, and we will seek written 
confirmation from the Department of Human Resources to add 
these closing do\m costs to the Pacific Hostel account and 
obtain normal cost sharing. 

RECOMMENDATIONS 

1. THAT the Property and Insurance Division be authorized 
to tenainnto the current interim rental arrangement 
(S5,256.97 per month) with the agent for the owner of 
Pacific Hostel effective July 51, 1975. 

2. THAT the Purchasing Division be authorized to terminate 
the current meal conti*act with Mayfair Caterers, relevant 
to Pacific Hostel, effective July 51, 1975." 


Your Board RECOMMENDS that the foregoing recommendations of the 
Director of Welfare and Rehabilitation be adopted. ' 


cont 'd 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

Pacific Hostel : 

535 Homer Street (cont'd) 

MOVED by Aid. Rankin, 

THAT the recommendations of the Board of Administration and 
the Director of Welfare and Rehabilitation contained in the 
foregoing report, be adopted, 

- CARRIED UNANIMOUSLY 

The Council noted a communication under date of May 15. 1973, 
from the Municipal and Regional Employees' Union with reference to 
the effect on a number of Civic employees at the Pacific Hostel 
should the hostel be discontinued, and the Union's concern for 
placement of the 17 permanent employees involved, 

MOVED by Aid. Rankin, 

THAT this communication be referred to the Board of Adminis- 
tration for discussion with the Union with a view to continuing 
employment with the City, of the permanent hostel employees, if at 
all possible, 

- CARRIED UNANIMOUSLY 

Continental Hotel 

MOVED by Aid, Rankin, 

THAT the Board of Administration be requested to report on 
uses for the Continental Hotel Building. 

- CARRIED UNANIMOUSLY 

Per Diem Consultants: False Creek Planning 

MOVED by Aid, Hardwick, 

THAT the action of Council on May 1, 1973, in approving 
recommendation of the False Creek Committee, under date of 
April 30, 1973, i,e, that $3,000 be authorized for per diem con- 
sultants re False Creek, be amended to authorize the sum of 
$7,000 for the purpose, 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Hardwick, 

THAT the Committee of the Whole rise and report, 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 

BY-LAWS 


1. BY-LAW TO AMEND BY-LAW NO. 4299, BEING 
THE VEHICLES FOR HIRE BY-LAW 


MOVED by Aid. Rankin, 
SECONDED by Aid. Hardwick, 

THAT leave be given to introduce a By-law to amend By-law 
No. 4299, being the Vehicles for Hire By-law, and the By-law be 
read a first time. 

- CARRIED UNANIMOULSY 

cont 'd , . , , 
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BY-LAWS (cont'd) 

By-law to amend By-law No. 4299, being 
the Vehicles foi' Hire By-law (cont'd) 

MOVED by Aid. Rankin, 
SECONDED by Aid. Hardwick, 

THAT the By-law be read a second time. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Rankin, 
SECONDED by Aid. Hardwick, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Rankin, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Rankin, 
SECONDED by Aid. Hardwick, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Rankin, 
SECONDED by Aid. Hardwick, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal. 

- CARRIED UNANIMOUSLY 

(The By-law received three readings) 


MOTIONS 

1. Semi-annual Billing and Collection: 
Property Taxes 


The following Notice of Motion was submitted at the Council 
meeting on May 8, 1973, seconded this day by Alderman Bowers: 

MOVED by Aid. Volrich, 
SECONDED by Aid. Bowers, 

THAT WHEREAS, 

(1) The City of Vancouver presently bills property taxes on an 
annual basis; 

(2) There would bo distinct financial advantage to the City in 
billing and collecting taxes on a twice-yearly basis, in the following 
respects : 

(a) It would avoid the need to borrow funds on a 
temporary basis each yoai' and thus avoid the 
cost of such borrowing; 

(b) It would bring funds to the City treasury at 
an earlier date and allow the City to earn 
Interest on a substantial part of the said 
funds ; 

cont 'd . . , 
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MOTIONS (cont'd ) 

Semi-Annual Billing and Collection: 
Property Taxes (cont 'd) 


(3) The said financial advantages would far outweigh the 
additional administrative costs; 

THEREFORE BE IT RESOLVED TIIAT an appropriate by-law be brought 
forward to provide, commencing in the taxation year 1975, for the 
billing and collection of property taxes on a twice- yearly basis, 
namely, o\ie-half of such taxes on the 1st day of February of each 
year based on the amount of the preceding year's taxes, and the 
remainder on the 1st day of July of each year as determined by the 
tax levy apv)rovod by Council, and 

FURTIIKR TIIAT the matter bo referred to the Director of Finance 
and Board of Administration for report. 

(referred) 

MOVED by Aid. Volrich, 
SECONDED by Aid, Bowers, 

THAT the subject matter of the foregoing motion be referred 
to the Director of Finance and the Board of Administration for 
report, through the Standing Committee on Finance and Administration. 

- CARRIED 

(Alderman Rankin voted against the motion) 

2. Allocation of Land for Highway Purposes 

(3154 East 45th Avenue) (3153 East 46th Avenue) 

MOVED by Aid. Pendakur, 
SECONDED by Aid. Rankin, 

THAT WHEREAS the registered owners have conveyed to the City 
of Vancouver, for highway purposes, the following described lands: 

South 10 feet of Lots 11 and 12, Blocks 13 and 14, West h 
District Lot 338, Group 1, New Westminster District, 
Plan 2964 

North 10 feet of Lots 19 and 20, Blocks 13 and 14, West h 
of District Lot 338, Group 1, New Westminster District, 
Plan 2964; 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for highway purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
highway purposes, and declared to form and constitute portions 
of highway. 

- CARRIED UNANIMOUSLY 

3 . Summer Night Meetings 

MOVED by Aid. Linnell, 
SECONDED by Aid. Hardwick, 

THAT regular Tuesday Council meetings be held in the morning 
and afternoon for the summer months, starting immediately, 

- LOST 

(Aldermen Bowers, Harcourt, Massey, Pendakur, Rankin, 
Volrich and the Mayor voted against the motion) 
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Summer Night Meetings (cont'd) 
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MOVED by Aid. Hardwick, in amendment, 
SECONDED by Aid. Pendakur, 

THAT the words 'starting immediately' be struck from the 
main motion and the words 'of July and August' substituted 
therefor . 

- LOST 

(Aldermen Harcourt, Linnell, Massey, Rankin, 
Volrich and the Mayor voted against the amendment) 

The motion of Aldermen Linnell and Hardwick was put and - LOST 

(Aldermen Bowers, Harcourt, Massey, Pendakur, 
Rankin, Volrich and the Mayor voted aginst the 
motion) 


NOTICE OF MOTION 

Jericho D.N.D. Lands: 
Housing 


Alderman Massey submitted the following Notice of Motion 
which was recognized by the Chair: 

MOVED by Aid. Massey, 

THAT Council go on record as favouring approximately 
38 acres of Jericho D.N.D. land being used for housing of a 
suitable density. 

(Notice) 

ENQUIRIES AND OTHER MATTERS 

Alderman Pendakur - referred to the resignation of 

Port Authority Mr. W.G. Rathie as Chairman of the 

Port Authority and his replacement 
by Mr. Edward Sweeney as Acting Chair- 
man. The Alderman commented further on 
the matter and the Mayor advised he 
would enquire with regard to the question 
of City representation on the Port 
Authority . 


Mayor Phillips - 
Provincial Employment 
Program 


referred to the latest Provincial Govern- 
ment employment program for the Summer and 
that the Board of Administration had been 
requested to look into possible partici- 
pation by the City in the program. 

Commissioner Ryan reported having taken 
the matter up with the Medical Health 
Officer and other officials and the City 
could take advantage of participation 
in such a program. However, information 
from Victoria is that the funds will not 
be available for such municipal projects. 


Alderman Hardwick - 
Absence from May 29th 
Council Meeting 


advised that he would not be present at 
the Council meeting on May 29, 1973, 
due to another commitment. 


THE COUNCIL ADJOURNED AT APPROXIMATELY 10:30 P.M. 
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(WORKS 


WORKS & UTILITY MATTERS 


RECOMMENDATION 

1 • APPLICATION OF CITY OF VANCOUVER FOR INSTALLATION OF 
PROTECTION AT THE CROSSING OF 4.9TH AVENUE OVER THE 
CANADIAN PACIFIC RAILWAY AT MILEAGE 4.. 8, VANCOUVER & 
LULU ISLAND BRANCH 


The City Engineer reports as follows: 

"This report is in accordance with Council's Resolution adopted 
on May 9, 1972, that 'Grade Crossing Protection for this intersection 
be approved in principle subject to detailed cost estimates being 
submitted and that an Application be made to the Canadian Transport 
Commission for this protection.' 

The Canadian Transport Commission has approved the application 
for grade crossing protection and has submitted detail estimates for 
Capital Cost and Annual Maintenance charges. 

The City's share of the Capital Cost (at 12. 55^) = $1,660 
The City's share of Annual Maintenance (at 505^) = $ 318 

It is therefore recommended that the sum of $1,660 be allocated 
from the Traffic Control Reserve Fund for the City's share of the 
proposed Grade Crossing Protection at the crossing of 4-9th Avenue over 
the Canadian Pacific Railway, Vancouver & Lulu Island Branch," 

Your Board RECOMMENDS the foregoing recommendation of the 
City Engineer be adopted. 


3 
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FINANCE MATTERS 


CONSIDERATION 


J. . Travel Expenses to Ottawa - Mr. E. Fladell, Social Planner 
The Director of Social Planning reports: 

"The Federal Government is extending certain LIP grants beyond 
May 31, 1973. One programme, under the auspices of the Social 
Planning Department and the supervision of Mr. Fladell, is called 
City Information Works. It publishes the "Urban Reader" and 
the "Connection" and carries out various public information tasks 
for the City, including the West End Planning Office and False 
Creek Development. The City Information Works also functions as 
a liaison with various Information Centres in Vancouver, funded 
by City Council. The objective is to help improve information 
and communication services inside and outside City Hall. 

It is anticipated that the Social Planning Department will 
continue its Information and Communication role. Requests to 
provide permanent staff to establish Information Centres are now 
being made to the City. It is timely that City staff consult 
with senior government officials regarding cost sharing of these 
Information services, as well as researching how other munici- 
palities give and get information and encourage citizen participation 

The Director of Social Planning RECOMMENDS that Mr. E. Fladell 
meet with: 

Ken Steen , Dept. of Communication 
Cathy Starrs, Public Policy Concern 
Maureen O'Niell, Environmental Planning 
Tom Ford, Information Canada 

in Ottawa to discuss these matters and report back to Council." 

Anticipated travel expenses: 


Economy Air Travel $256.00 

Accommodation 50.00 

Per Diem 30.00 

Ground Transportation 20.00 


TOTAL $3 56.00 


The trip is planned for mid May, 1973. 

The Director of Social Planning RECOMMENDS that Council approve 
funds in the amount of $356.00 for travel expenses to Ottawa 
and three days leave of absence with pay for Mr. E. Fladell. 
Funds are available in the Department's budget appropriation 
#76093 for this purpose. " 

Your Board submits the foregoing report and recommendation for 
CONSIDERATION of Council. 


Board of Administration, May 11, 1973 (FINANCE - 2) 


RECOMMENDATIONS 

2 . Replacement for Building Services Supervisor 

The Director of Permits & Licenses reports as follows :- 

"Mr. S. Knowles, Building Services Supervisor, 
commences his retirement September 1, 1973. His 
last official working day is July 5, 1973 followed 
by his vacation entitlement. 

The position involves a wide variety of duties such 
as the supervision of janitorial services, maintenance 
of civic buildings, plumbing problems, building repairs, 
elevator problems, preparation of Council Chamber, 
Committee Rooms and staff deployment and supervision. 
The nature of the work and the unique manner in which 
it is required to be carried out are such that a 
replacement would benefit greatly if he could be 
indoctrinated by Mr. Knowles. In view of this, I 
request that the replacement be hired ten days prior 
to Mr. Knowles leaving. This ten day overlap, plus 
the period from July 5th to September 1st, when 
Mr. Knowles would still be on the payroll, would cost 
approximately $2,200.00. 

The Comptroller of Accounts advises that if this 
request is approved the necessary funds would be 
provided from Contingency Reserve." 

Your Board RECOMMENDS that the request of the Director of 
Permits & Licenses be approved. 


3. Matters Historic 

"On March 5th, 1973 the Historic Area Advisory Board passed 
a motion requesting the Chairman to ask for a meeting between 
the Board and City Council in order to express its frustrations 
and the reasons for its inability to perform as requested, and 
to outline specific recommendations as to how it might be made 
more effective. 

A meeting was arranged with the Standing Committee on Civic 
Development on March 29th at which time presentations were 
made by two members of the Historic Area Advisory Board. 
The Committee recommended that Alderman Massey, acting as 
a Committee of one, meet with the H.A.A.B., the Planning 
Department and others, and report back. 

Alderman Massey reported back to the Civic Development Committee 
on April 12th, 1973 with specific recommendations as to how 
the Historic Area Advisory Board could become more effective. 

On May 1st, 1973, City Council adopted a report of the Civic 
Development Committee, including the following recommendation: 

'THAT the Director of Planning and Civic Develop- 
ment be instructed to report back on a proposal 
to extend the employment of the two persons em- 
ployed on the L.I. P. Programme which terminates 
May 31st, 1973 (Mrs. Nancy Oliver and Mr. Jon 
Ellis), with a view to continuing the investiga- 
tions of matters historic and to facilitate the 
implementation of other proposals in the report.' 

At the present time there are no staff members in the Planning 

and Civic Development Department to carry out any of the work 

on Matters Historic. The volume of work involved requires 
the services of two persons, full time. 
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CJAUSE NO. 3 (continued) 


Under the L.I. P. project, a pilot study has been carried out 
by the above-mentioned persons covering only a neighbourhood 
area of the City. It is envisaged that their work will now 
be expanded to include all of the City of Vancouver. The 
nature of the work will also increase in depth, i.e. greater 
and more complicated means of evaluation and analysis, use 
of more elaborate techniques, greater public involvement 
including dealings with civic, private and public organizations, 
and professional bodies i.e. the Architectural Institute of 
British Columbia as well as some elements of the Federal and 
Provincial governments. This will bring their work to the 
professional level. They will be operating with a minimum 
amount of supervision and will be reporting to Council and 
Standing Committees of Council on matters of relative impor- 
tance. No expenditure is expected for furniture as this is 
obtainable from Central Stores. 

The Comptroller of Accounts advises that if this report is 
adopted, funds could be made available from Contingency 
Reserve . 

It is recommended: 

I. That Mrs. Nancy Oliver and Mr. Jon Ellis be employed 
from June 1st to December 31st, 1973 at an estimated 
salary and fringe benefit cost of $13,200 with 
classification of the positions to be determined by 
the Director of Personnel Services. 

II. That the Director of Planning and Civic Development 
report back on progress in September, 1973, with a 
view to determining whether the two persons would 
be extended for a further period of time." 


Your Board RECOMMENDS that the report of the Director of 
Planning and Civic Development be approved. 
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PERSONNEL MATTERS 


INFORMATION AND CONSIDERATION 


1 . August Holiday 

The Director of Personnel Services reports as follows: 

"At its meeting of April 3, 1973, Council passed the following 
resolution: 

'THAT the Council consider declaring a Civic holiday on 
the first Monday in August, 1973 and 1974, and in this 
regard a report be obtained from the Board of 
Administration on the matter. ' 

The current Collective Agreements between the City and its Unions 
provide for 10 guaranteed Statutory Holidays. The granting of a 
Civic holiday in August would result in a total of 11. To assist 
Council in its decision, I have reviewed the pattern of Statutory 
Holiday practices among other employers and present the following 
data for information. 

I . Practice in Greater Vancouver 

In December, 1972, the Vancouver Board of Trade published a survey 


of 293 Collective Agreements covering 113 
the following pattern for paid holidays: 

No. of Paid , . 

^ ^ Agreements 
Statutory ^ 

Holidays No. Percentage 

,683 employees. This showed 

Employees 
No. Percentage 

8 

6 

2.0 

2, 035 

1.8 

9 

133 

45.4 

55,955 

49.2 

10 

148 

50. 5 

54,369 

47.8 

11 

5 

1.7 

574 

. 5 

Other 

1 

. 3 

750 

. 7 

TOTAL : 

293 

99.9 

113,683 

100.0 


Only 5 Agreements in this sample provide for 11 Statutory Holidays, 
The vast majority provide for 9 or 10. 

II . Practice in the Rest of Canada 

On December 31, 1971, the federal Pay Research Bureau published 
a survey of various benefits and working conditions across Canada. 
The sample used was a cross-section of 177 of the larger employers 
in the country. This survey produced the following figures on paid 
holidays for office employees: 


Number Percentage 


No. of Paid 
Statutory 

Holidays Establishments Employees Establishments Employ 

Less than 10 85 53,053 48.0 53.5 

10 69 28,820 39.0 29.1 

11 14 6,932 7.9 7.0 
More than 11 9 10,299 5.1 10.4 

TOTAL 177 99,104 100.0 100.0 

This indicates that the incidence of employers providing 11 holiday 
or more is greater in the rest of Canada than in Vancouver, with 13 
percent .of the sample having such provisions. Eight holidays were 
consistently granted by the survey employers: (including the City 
of Vancouver) New Year's Day, Good Friday, Queen's Birthday, July Ist, 
Labour Day, Thanksgiving Day, Christmas Day and Boxing Day. 140 
establishments did not grant Easter Monday and 116 did not grant 
Remembrance Day, both of which are provided by the City of Vancouver. 
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CLAUSE NO. 1 (continued) 

101 of the 177 employers granted a Civic Holiday. 

A survey published by Canadian Labour Views in April 1972 indi- 
cates that there is a trend toward more Statutory holidays, 
particularly in Eastern Canada. This sample was comprised of 
218 employers across Canada who had changed their contract pro- 
visions for Statutory Holidays for 1972 or 1973. The figures for 
1973 are as follows: 

No. of Paid No. of 

Statutory Holidays Agreements Percentage 

Less than 10 46 21.1 

10 104 47.7 

11 39 17.9 
More than 11 29 13.3 

TOTAL 218 100.0 

Virtually all the employers providing 11 holidays or more were in 
Ontario and Quebec, with just a few on the Prairies and one in B.C. 

Ill . Practice of Municipalities and Other Governments 

The Pay Research Bureau survey referred to in Section 2 above 
contained a separate sample of 14 large Canadian municipalities. 
Of these, 5 provide 10 Statutory Holidays and 9 provide 11 or more. 

Figures published by the U.B.C.M. in March 1973, on the other hand, 
show that virtually all the Lower Mainland and Okanagan Munici- 
palities provide 10 paid holidays, with only one Agreement 
Specifying 11. 

The general pattern of municipalities on the Prairies is to provide 
10 paid holidays, including an August Civic holiday, but not in- 
cluding Easter Monday. There are exceptions, however,: several 
City of Edmonton contracts provide for 10.5 days, the half day 
being for Citizen's Day at the annual Exhibition; Calgary, 
Edmonton and Regina Firefighters receive 11 paid holidays and 
Regina extends this to its other employees. 

The B.C. provincial government provides 10 Statutory holidays, 
similar to the City of Vancouver, but the Federal Government pro- 
vides 11, the eleventh being the first Monday in August for Federal 
employees in B.C. Other large jurisdictions providing for 11 or 
more paid holidays are the Provinces of Ontario and Newfoundland, 
and the cities of Hamilton, Halifax (both 11), Windsor (12) and 
Montreal (13 ) . 

A survey just conducted by Canadian Labour Views of 228 employees 
in the public sector across Canada (including cities, Provinces, 
hospitals, public utility commissions and board of education) 
shows a stronger tendency towards granting 11 paid holidays than 
in the private sector: 

No. of Paid 

Statutory Holidays No. of Jurisdictions Percentage 


Less 

than 

10 

14 

6 . 2 



10 

89 

39.0 



10. 5 

5 

2 . 2 



11 

88 

38.6 

More 

than 

11 

32 

14.0 


TOTAL: 228 100.0 

Over half of this sample provide 11 or more statutory holidays. 
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CLAUSE NO. 1 (continued) 
Cost 

The approximate payroll cost of one day for City employees (in- 
cluding Parks, Police and Library) in 1973 is $243,000.00. This 
amount would be paid by the City for August 6th whether or not a 
holiday were granted, but obviously the potential cost would be 
in terms of lost production for one day. Also, there would be 
specific extra cost to the City to the extent that a certain 
number of Firemen, Policemen and Outside employees would be re- 
quired to work on that day at premium rates. It is estimated that 
this cost would be in the area of $86,000.00. 

SUMMARY ; 

It is clear that if Council were to grant an August Civic Holiday, 
it would be providing more generous treatment for its staff than 
the great majority of municipalities and other employers in B.C. 
It is also evident, however, that there is a trend toward 11 
Statutory Holidays in the East and to an extent on the Prairies 
and that this trend appears to be particularly marked among 
municipal governments and public employees in general." 

Your Board submits the above report of the Director of Personnel 
Services for INFORMATION and submits the matter of a civic 
holiday for Council CONSIDERATION. 


RECOMMENDATIONS 

2. Classification Review - One New Position, Department of 
Permits & Licenses 


The Director of Personnel Services reports as follows; 

"On February 27, 1973, City Council adopted the recommendations 
contained in the Board of Administration report on the reorganiz- 
ation of the Licence Inspection Branch, with the exception that the 
title 'City Licencing Officer* as proposed for the new position 
was referred back for review by the Board of Administration and 
further report and action by Council. I have now consulted 
with the Board of Administration and the Director of Permits and 
Licences and make the following recommendations regarding salary, 
classification and title of the new position: 

The incumbent will be performing responsible administrative tasks 
related to the areas of licencing and business taxes. Duties will 
include reviewing by-laws and policies, interpreting these to the 
public and staff, evaluating licencing programmes, carrying out 
inspections, preparing reports, attending meetings, recommending 
action on prosecutions, suspensions or cancellations of business 
licences, and performing related duties as required. Reporting 
directly to the Department Head, the incumbent will carry out his 
duties under minimal supervision. These duties are not accurately 
described by an existing City Class Specification, and I therefore 
recommend the position be assigned to the new class of City Licence 
Inspector, Class Specification No. 506. Having reviewed external 
rates for similar work, and internal positions of comparable com- 
plexity, I find Pay Grade 29 ($1129-1357) to be the correct level 
and recommend the position be classified as such. I further 
recommend that this position be reviewed again in one year's time. 
It is intended that the incumbent function as the senior advisor 
to the Department Head in the licencing field. In this capacity, 
he will be involved in discussions regarding confidential staff 
matters and will make recommendations on changes in policy and pro- 
cedures which could affect working conditions and the level of 
employment. For these reasons, I recommend that the position be 
excluded from Union jurisdiction. 


Board of Administration, May 11, 1973 
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CLAUSE NO. 2 (continued) 

The estimated additional cost of this proposal for 1973 based on the 
increase in the final step in the pay range and including fringe 
benefits will be $1,030.00. The Comptroller of Accounts reports 
that the additional funds are provided within the 1973 departmental 
budget . 

This report has received the concurrence of the Director of Permits 
& Licences; the Business Manager of the Vancouver Municipal & 
Regional Employees' Union also concurs with this report, except for 
the exclusion of the City Licence Inspector from the Union. 


SUMMARY 


Incumbent 


Proposed Classification 


Effective Date 


One New Position 


City Licence Inspector 
P.G. 29 ($1129-1357) 


When approved 


It 


YOUR BOARD RECOMMEND that: 


(1) The above recommendations of the Director of Personnel 
Services be adopted. 


(2) Class Specification No. 506 'City Licence Inspector' 
be approved. 
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PROPERTY MATTERS 


CONSIDERATION AND RECOMMENDATION 

1 . Sale of Campbell Avenue 

between Cordova and Powell Streets. 

The Supervisor of Property and Insurance reports as follows :- 

" On October 3, 1972, Beedie Construction Company Limited purchased by 
sealed tender. Lot C, Block 50, District Lot l8l, from the City on 
behalf of the Redevelopment partnership. The site consisted of approxi- 
mately 29,152 squar« feet and was sold at $5.15 per square foot. 

Beedie Construction Company Limited have advised of their need to 
construct an approximate 30,000 square foot warehouse, and have requested 
the right to purchase the adjoining 28 front feet of the Redevelopment 
partnership-owned property to the East. This property formerly formed 
part of that portion of Campbell Avenue iriiich was closed and subdivided 
with adjacent City-owned properties to the East. 

The request by Beedie Construction Company Limited has been reviewed with 
the Planning Department who have approved the concept of consolidation 
and sale, and are satisfied that this sale will not disinipt futtire 
subdivision potential in the area. Central Mortgage and Housing Corporation 
have, by letter of April 18, 1973, also approved the proposed consolidation 
and direct sale. 

Beedie Construction Company Limited is prepared to pay the City, on behalf 
of the Redevelopment partnership, $5.75 per square foot for the additional 
property, subject to the removal of hydro electrical and telephone pole 
lines, water and gas facilities existing in this portion ol former 
Campbell Avenue. It should be noted that these services would be removed 
dxiring the nomal course of events prior to the marketing of the land 
and, therefore, the offer to purchase by Beedie Construction Company 
Limited is considered fair and reasonable. 

Consideration ; 

City Council may wish to give the matter of a direct sale to Beedie 
Construction Ccmpany Limited, favourable consideration. In the event 
of favourable Consideration, it is 

RECOMHEWDED ; 

(a) That the Westerly 28 feet of Lots A and B, Block U9, D.L. I8I, 
be sold to Beedie Construction Company Limited, at an amount 
of $5.75 per squaire foot; 

(b) That the date of sale be the date of Council's approval; 

(c) Terms of sale be Cash on completion ol documentation; 

(d) That the property be sold subject to consolidation with 
the abutting Lot C, Block 50, D.L. I8I, the City to 
prepare any plans which may bo required by the Land 
Registry Office} 

(e) That the original termii of commencement and conqjletion 
of development which applied to the sale of Lot C, 

be applied to the total consolidated site; 

(f) The ptirchaser shall not, without the prior written 
consent of the City, re-sell, lease, or otherwise dispose 
of the consolidated site, before development is completed; 
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Clause 1 Continued 


(g) 


The purchaser agrees to airport any local improvements 
which have been initiated by the City, and to pay the 
levies imposed against the land, under the Local Improvement 
Bylaw, as would be applied to the consolidated site; 


(h) 


The Director of Planning, in consultation with representatives 
of the Senior Qovemraent, and on behalf of the Technical 
Planning Board, to examine the development permit application 
for development on the land to insure that it is of a 
suitable standard; 


(i) 


That the sale be subject to the removal, by the Redevelopment 
Partnership, of the utilities presently on the site, (telephone 
and hydro-electric power lines, and water and gas lines), 
notwithstanding, however, the existence of the cut-off 
sewer line which will remain; 


That the Mayor and the City Clerk or their Deputies be 
authorized to sign any plan of subdivision required by 
the Land Registry Office. " 


Your Board 

Submits the foregoing report of the Supervisor of Property and Insurance to 
Council for Consideration, and Recommends that the Recommendation be adopti6d. 


RECOMMENDATION 

2. RENTAL REVIEW 

Lease of Portion of Lot B, Block 239, D.L. b2b 
Situated: Under Fir Street Ramp, at Fir Street 
& i4.th Avenue. 


The Supervisor of Property and Insurance reports as follows :- 

" The above Portion of Lot B, Block 239, D.L. 526, comprising 
l,27li square feet is leased to Allied Air Conditioning & Refrigeration 
Contractors Ltd. for a 30 year period, from April 1, 1968, subject to 
five-year rental reviews. The site is leased for required parking and 
access to their building on Lot F to the South. The Supervisor of 
Property and Insvirance commenced negotiations on February 21st, 1973 
and the tenant has now agreed to a rental increase from $175.00 per annvun 
plus taxes to $360.00 per annum plus all taxes as if levied. 

RECOMMMDED : 

That the rental for the period April 1st, 1973 to March 3l3t, 1978 be 
$360.00 per annum plus all taxes as if levied. " 

Your Board 

Recommends that the foregoing RECOMMENDATION oi the Supervisor of Property^ 
and Insurance be adopted. 


3^ 
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3. ACQUISITION FOR ARBUTUS -BURRARD CONNECTOR 
2133 Cypress Street 


The Supervisor of Property and Insurajice reports as follows :- 

"Amended Lot "A" of Lots 11 to 13, Block 266, D.L. 526, 
being 2133 Cypress Street, which forms part of tne right- 
of-way of the projected Arbutus-Burrard Connector, has been 
offered for sale by the owner. This project is included in the 
1971 - 1975 Capital Programme and is tentatively scheduled 
for development in late 1975. 

These premises comprise a two-storey and full basement 
frame dwelling, with a main floor area of 790 sq. ft., 
erected in 1905 on a site 31' x 150', zoned RM-3. This 
dwelling contains 6 rooms, 5 plumbing fixtures, has a 
patent shingle roof, cedar shakes on exterior walls, a 
stone foundation and is heated by an automatic gas hot air 
furnace. Condition of this dwelling is average for age 
and type. 

This property is occupied by tenants. It is proposed to 
continue renting these premises until required for the 
project and to demolish when vacant. 

Following negotiations with the owner, she has agreed to 
sell for the sum of $35,500.00 as of April 30th, 1973, 
subject to retaining rent-free possession of these premises 
until May 31st, 1973. This price is considered to be fair 
aind equitable and is representative of market prices in the 
area. 

RECOMMENDED that the Supervisor of Property and Insurance 
be authorized to acquire this property for the sum of 
$35,500.00 on the foregoing basis, chargeable to Code 
No. 146/1901 - Arbutus-Burrard Connector." 


4 . Amendment to Lease of Argyle Street-End 
South of Kent Avenue 


The Supervisor of Property and Insurance reports as follows :- 

"By Resolution of Council dated July 9, 1970, all that portion of the 
Argyle Street-end from Kent Avenue south to the Fraser River, was 
closed, stopped-up, and leased to Kerkhof Stone 4 Marble Ltd. for a 
ten-year period, at a rental of $^0.00 per month, subject to one 
year's notice of cancellation if required for municipal purposes. 

The City Engineer now reqtiires that the East half of the street-end 
be opened for access purposes, and the tenant has agreed to an earlier 
surrender of the East ^ of Argyle Street-end. 

Council is advised that this street-end is not one of those being 
considered by the Director of Planning as a Fraser River Park Site. 

RECOMMMDED 

That the lease be amended to the satisfaction of the Corporation 
Counsel and the Supervisor of Property and Insurance, as follows :- 

That the leased area be all that portion of the West half 
of Argyle Street-end adjacent to Lot 20, East Half of 
Block C, District Lot 328. 
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That the rental for the period beginning on, and including, 
March 1st, 1973, and ending on, and including, July 31st, 197$, 
be in the amount of $2$. 00 per month. " 

Your Board 

Recommends that the foregoing RECOMMENDATION of the Supervisor of Property 
and Insurance be adopted. 


5. ACQUISITION FOR ARBUTUS-BURRARD CONNECTOR 
1872 and 1878 West 3^th Avenue 


The Supervisor of Property & Insurance reports as follows :- 

"The Eh of Lot 3 and the Vlh of Lot 3, Block 267, D.L. 526, 
being 1872 and 1878 West 5th Avenue respectively, which forms part 
of the right-of-way of the projected Arbutus-Burrard Connector, 
have been offered for sale by the owner. This project is 
included in the 1971 - 1975 Capital Programme and is tentatively 
scheduled for development in late 1975. 

1872 West 5th Avenue ; 

These premises comprise a 2 storey and full basement 
frame dwelling with a main floor area of 694 sq. ft., 
erected in 1908 on a site 25' x 120', zoned RM-3. This 
dwelling contains 6 rooms, has 4 plumbing fixtures, a 
patent shingle roof, patent shingles on exterior walls, a 
concrete foundation and is heated by an automatic oil hot 
air furnace. This dwelling, which is rented, is in poor 
condition but appears structurally sound. 

1878 West 5th Avenue ; 

These premises comprise a 2 storey and full basement 
frame dwelling with a main floor area of 694 sq. ft., 
erected in 1908 on a site 25' x 120' zoned RM-3. This 
dwelling contains a 3 room self-contained suite on the 
main floor, a 3 room self-contained suite on the upper 
floor plus a two room self-contained basement suite 
occupied by the owner. The main and second floor units 
are currently rented. 

Said dwelling has 13 plumbing fixtures, a patent shingle 
roof, shingles and siding on exterior walls, a concrete 
foundation ajid is heated by an automatic gas hot air 
furnace. Condition of this dwelling is fairly good for 
age and type. 

Following negotiations with the owiier, he has agreed to sell 
for the sum of $48,000.00 as of May 31st, 1973, subject to 
retaining rent-free possession of these premises until June 
30th, 1973. This price is consideied to be fair and equitable 
and is representative oi niarkt^t prices in the area. 

As part of the set Lieinon i , coiiiiih 11. i n<j July )st, 1073, it is 
proposed to rent liack hoih the <^ properties to the owner at 
a monthly rental of $JJU).(H) sui> ifH t to review alter 12 months. 
When required for Lh<^ pioie^ I , hoth iiiipjov iiien ts will Ik' 
demol i shed . 
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RECCWMENDED that the Supervisor of Property and Insurance be 
authorized to acquire this property for the sum of $48,000.00 
on the foregoing basis, chargeable to Code No. 146/1901 - 
Arbutus-Burrard Connector." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of 
Property and InsuraJice be adopted. 


6. ACQUISITION FOR ARBUTUS-BURRARD CONNECTOR 
2128 Cypress Street 


The Supervisor of Property and Insurance reports as follows :- 

"The North 31 feet of Lots 18 to 20, Block 267, D.L. 526, 
being 2128 Cypress Street, which forms part of the right- 
of-way of the projected Arbutus-Burrard Connector, has 
been offered for sade by the owners. This project is 
included in the 1971 - 1975 Capital Programme aund is 
tentatively scheduled for development in late 1975. 

These premises comprise a l^g storey and full basement freune 
dwelling, with a main floor area of 793 sq. ft,, erected in 
1912 on a site 31' x ISO', zoned RM-3. This dwelling contains 
6 rooms, has 5 plumbing fixtures, a patent shingle roof, shingles 
on exterior walls, a concrete foundation and is heated by an 
automatic gas hot air furnace. Condition of this dwelling is 
average for age and type. 

This property is now occupied by the owners. However, after 
they vacate the premises on July 31st, 1973, it is proposed 
to rent same until required for the project and to demolish 
when vacant. 

Following negotiations with the owners, they have agreed to 
sell for the sum of $35,000.00 as of May 31st, 1973, subject 
to retaining rent-free possession of these premises until 
July 31st, 1973. This price is considered to be fair and 
equitable and is representative of market prices in the area. 

RECOMMENDED that the Supervisor of Property aund Insurance be 
authorized to acquire this property for the sum of $35,000.00 
on the foregoing basis, chargeable to Code No. 146/1901 - 
Arbutus-Burrard Connector." 

Your uoard 

RECOMMENDS the foregoing Recommendation of the Supervisor of 
Property and insurance be adopted. 


.6 
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7. RENTAL REVIEW 

N/W Comer -- Granville Street 
& Beach Avenue. ^ 


The Supervisor of Property and Insxirance reports as follows :- 

" The South 17$ Feet of Lot F, Block 122, D.L. ^kl was purchased 
for Granville Street Bridge and is located partly under the North 
end of the Bridge. The site is improved with a one-storey building 
used as an office and coffee shop, the balance is black-topped and 
used for parking purposes, in connection with the lessee's business 
operation. The site is leased through assignment to Black Top «Sc 
Blue Cabs (i960) Ltd. for a term of 30 years commencing June 1st, 19$8, 
subject to rental review at five-year intervals. 

In the current rental review, the Supervisor of Property and Insurance 
has negotiated a rental increase from $2, $20.00 per annum plus taxes, 
to $5,86$. 00 per annum plus all taxes as if levied. By letter dated 
April 23, 1973, Black Top & Blue Cabs (I960) Ltd. have agreed to the 
proposed increase. 

RECCMIENDED: 

That effective June 1st, 1973, rental for the following five-year period 
be $5,86$. 00 per annum plus all taxes as if levied (payable in monthly 
installments). " 

Your. Board 

Recommends that the foregoing Recommendation of the Supervisor ol Property 
and Insurance be adopted. y 

8. SALE OF CITY-OWNED PROPERTY NORTH OF 

2nd AVENUE B'ETWEEN LAKEWOOD AND TEMPLETON DRIVES 

The Supervisor of Property and Insurance reports as follows :- 

"The owners of 2153 East 2nd Avenue, legally described as Lot 
18 except the right-of-way shown on Plan #4064, Sub. A, Block 
142, D.L. 264A, recently inquired into their possible purchase 
of City-owned property situated between their property and the 
lane. 

The City property, known as "That Part of Lot 18 included in 
the right-of-way shown on Plan #4064, Sub. A, Block 142, D.L. 
264A," is approximately 33' x 28', zoned R.S. 2, One Family 
Dwelling District. This property was at one time part of the 
B. C. Electric Burnaby Lake right-of-way between Commercial 
Drive aind Nainaimo Street which was acquired by the City from 
the B.C. Electric in 1955. Since acquisition, larger sections 
of the right-of-way have been subdivided and sold for new build- 
ing sites and over the years, smaller portions at the rear of 
private property have been sold to the abutting owners. 

Following discussions with the owners of Lot 18, they have 
submitted an offer to purchase the City-owned property abutting 
their Lot 18 for the sum of $300.00 cash plus the Administrative 
fee. This offer is inclusive of current year's taxes and 
registration fees auid is subject to the City property being 
consolidated with their property to form one parcel. Under the 
circumstances, this offer is considered fair and reasonable. 

RECOMMENDED that "That Part of Lot 18 included in the right-of- 
way shown on Plan #4064, Sub. A, Block 142, D.L. 264A" be sold 
to the owners of abutting Lot 18 for the sum of $300.00, in- 
clusive of current year's taxes and registration fees, plus 
the City's Administrative Fee of $50.00, subject to the lands 
being consolidated to form one parcel." 
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Your Board 

RECOMMENDS the foregoing reconunendation of the Supervisor of 
Property and Insurance be adopted. 

9. Sale of City-owned Lot 10 Except the East 25 Feet 
of Block 30, D.L. 182 to the Adjoining Owner of 
Parcel A of Lot 10, Block 3O, Sub. I, D.L. 1 82 , - 
Located on the North Side of Napier Street 
Between Clark and Odium Drives 

The Supervisor of Property and Insurance reports as follows :- 

" On March 27th, 1973, City Council approved a report of the Deputy 
Director of Planning and Civic Development concerning an application 
to rezone two privately-owned lots plus an adjoining City-owned lot, 
and a proposal to sell the City-owned parcel subject to the following 
conditions 

' Approval of City Council is first obtained on report from 
the Supervisor of Property and Insurance, for the purchase 
of the existing City-owned lot, being Lot 10 except E. 25', 
with satisfactory arrangements being made to provide 
vehicular and pedestrian access to the rear of Lots E, F, 
Q, and H for as long as each lot is wholly used for resi- 
dential purposes. 

Also, the easterly 3' of the site is to be dedicated to the 
City for lane purposes and the balance of the lots to be 
first consolidated into one parcel and so registered in the 
Land Registry Office. 

In addition, the schme of development is to be first 
approved by the Technical Planning Board, having regard to 
the RM-3 Multiple Dwelling District to the east of the 
North/South City lane. ' 

The owner of the privately-owned property was required to comply with the 
above conditions to permit enactment of the amending by-law to be 
implemented within 120 days of approval at a Public Hearing to the 
rezoning, otherwise the approval would expire. 

The Vancouver City Planning Commission had previously, on February 2nd, 
1973, endorsed the foregoing and added the proviso that an eighteen-month 
re-purchase option be attached to the sale of the City-owned property. 

Negotiations have now been completed with the owner of the abutting 
property to purchase the adjoining City-owned lot, and by letter dated 
April 23, 1973, he has agreed to a sale price of $6,500.00 subject to 
all the conditions cited above. He has further agreed to be responsible 
for maintaining a clear passageway on the 12-foot strip of land required 
for access to Lots E, F, Q, and H, Block 30 of Sub. I, D.L. 182, for as 
long as required. It is noted that there is a minor encroachment from 
Lot H onto the 12-foot strip. It is understood that an encroachment 
agreement will be entered into with the owner of Lot H which will provide 
for the removal of the encroachment, when the building is d«nolished, at 
no cost to the owner of the newly-created parcel of land. The sum of 
$6,500.00 is considered fair and reasonable under the proposed M-1 zoninf^. 


RECOMMENDED: 

That Lot 10 except the Eant ?') i'eel. Block 30 of Subdivision I, D.L. l82 
be sold for the sxim of $6,50(1.0() plun roRistration fees, a proportionate 
part oi the estimated taxes lor the current year, and $50.00 administration 
fee, to the owner of abutting Parcel A ( Explan. Plan 179), of Lot 10, 
Block 30, Sub. I, D.L. l82, on the following conditions :- 
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1. The proposed schene of developnent for a car body shop and 

a custoaers' storage yard be first approved by the Technical 
Planning Board having regard to the RM-5 ^l^ltiple Dwelling 
District to the B^st of the North/South City lane; 

2. The easterly three feet of Parcel A (Explan. Plan 179) of 
Lot 10 be dedicated for lane purposes, the balance of the 
lot to be consolidated with Lot 10 except the East 2$ feet; 
such plan of subdivision to be provided by the purchaser 
together with any other docvunentation which may be necessary 
to effect registration of the plan of subdivision in the 
Land Registry Office; 

3. The purchaser to grant to the City an easement over the westerly 
12 feet of Lot 10 Except the East 25 feet for vehicular and 
pedestrian access to Lots E to H, Block 30, Subdivision I, 

D. L. 182 for so long as all or any one of the lota is used 
wholly for residential purposes; the purchaser to be responsible 
for maintaining a clear passageway along the said easement. 

4. The purchaser to grant the City an option to repurchase for 
the sane sua of $6,500.00 less taxes and less all costs 
incurred in reconveying the property to the City, the pro- 
perty now described as Lot 10 except the East 25 feet , 
Block 50 of Subdivision I, D.L. 182, in the event that con- 
struction to the point of the foundations having been poured 
is not comwnced within a period of 18 months from the date 
of sal*. 

It is further RECOMMENDED that the Mayor and the City Clerk, or their 
Deputies, be authorized to sign the Plan of Subdivision on behalf of 
the City of Vancouver." 

Your Board 


Recommends that the foregoing RECOMMENDATIONS of the Sypervisor of Property 
and Insvirance be adopted. , // 
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FIRE & TRAFFIC MATTERS 


CONSIDERATION 

1. GRANVILLE PEDESTRIAN MALL/BUSWAY 

The City Engineer, Director of Social Planning, and Director of Planning 
and Civic Development report as follows: 

"On April 10th, 1973, Coiincil requested that the City Engineer, the 
Director of Social Planning, and the Director of Planning and Civic Development 
report to Council within one month on the 'feasibility and action to be taken 
by Council for impleMsnting a pedestrian mall on Granville Street from 
Hastings Street to Nelson Street for a selected period of six weeks during 
July and August, 1973, allowing for buses and emergency vehicles but prohibiting 
private cars'. 

Permanent M«,11 CnnoBot - Curren-^ 

Before dealing \d.th the proposal for a trial mall it is drawn to 
Council's attention that the Engineering Department, in collaboration with the 
Departments of Planning and Civic Development, and Social Planning, is working 
on concepts and general design for a permanent mall/transitway on Granvi ll e . 
The goals of this work are related to overall planning objectives for the 
C.B.D, recognizing the importance of Granville Street as a major entrance to the 
downtown, a prime retail street, and a focus of downtoxm activity; all of which 
contribute to the desirability of ««n treatment for this street. 

Certain inputs are necessary and will take some time to obtain. For 
example, the number and type of transit vehicles on Granville in the short 
term future is not yet determined. The Provincial Bureau of Transit Services 
is still considering the possibility of at-grade Light Transit on Granville 
and Hastings Streets, The operational requirements of L,R,T, vehicles together 
with diesel and trolley btaaes may increase the width as well as affect other 
elements of the transitway design, and further clarification of this issue is 
needed. Also, the input and participation of downtown merchants and property 
owners should be solicited to develop a mall design that will achieve the 
broad support necessary for speedy implementation and continuing success. 

In addition, there is a clear advantage of traffic in delaying the closure 
of Granville until after the substantial restrictions to southbound traffic on 
Howe Street are relieved, (Towards the end of this year Howe Street traffic 
capacity will be increased to three lanes from the present one narrow lane,) 

It is anticipated that a report on this project will be submitted to 
Council later this year. 

Trial Mall for 6 Weeks this Summer - Feasibility 

In considering a trial mall for six weeks this summer, the follovdng 
aspects have been examined: 

(1) Extent of mall 

(2) Mall Design 

(3) Implications of Trial Mall 

(a) vehicular traffic and pedestrian movement 

(b) street activities 

( c) costs 


Con't . . . 
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(i) Kyh-ATit. nf M«n 

Because the high traffic volumes on the east-west streets crossing 
Granville cannot be successfully detoured, the mall would be on a block by- 
block basis allowing full cross-traffic at all intersections. 

Council's motion of April 10th, 1973, suggested the mall extend from 
Hastings to Nelson. The most northerly two blocks (Hastings to Dunsmuir) 
have light pedestrian volumes compared to the new Eaton's area. In addition, 
the inclusion of these blocks makes traffic re-routing more difficult. The 
most southerly block (Nelson to Smithe) also has the same traffic difficulty 
and as pointed out by the Social Planning Department some separation from 
the area of Granville centered on Davie would be desirable. 

In view of the foregoing, the costs of a temporary mall between Smithe 
and Dunsmuir have been prepared as an alternative to the Nelson to Hastings 
proposal. 

(ii) Mall Design 

Because of the trial nature of the mall and the short period for 
Implementation only a limited amount of beautification is feasible. In 
addition, the west side of Granville at Block 42 will be under construction 
for the next few years, and the present street restriction (down to 4-0 feet 
for traffic in this block) will continue until next year. Allowing one 
12 -foot lane in each direction for buses, a maximum of 16 feet could be added 
to the sidewalk along the Hudson's Bay Co. this summer. However, construction 
vehicles ( particiilarly concrete trucks) must be allowed in this block and 
this would detract from pedestrian amenity besides interferring somewhat 
with bus operation. 

Basically, the beautification elements costed are pipe bollards and 
chain to delineate the busway, trees and flowers in box planters, plus 
wooden benches for the pedestrian areas, and temporary asphalt to fill In 
the existing gutters. The attached sketch illustrates what could be done 
this summer on a typical block of Granville. 

(iii) Implications of Trial Mall 

(a) Effect on Traffic 
Cars 

Although any closure of Granville Street is bound to disrupt 
north-south traffic flow and cause increased congestion on adjacent 
and cross streets, the magnitude of this effect depends on the 
length of street closed, and the degree to which traffic circulation 
and flexibility are impaired. The street restrictions around 
Block 42 have already forced some traffic to detour or otherwise 
stay away. A closure of Granville Street in this area this summer 
would require the remaining southbound traffic to detour two blocks 
east to Richards Street or three blocks west to Burrard Street. 
Except for the single lane open on Howe Street, this would act as 
a five-block barrier against southbound vehicles and the detour 
would Increase sast-west congestion on Diinsmulr, Pender, and 
Hastings Streets. 

The principal negative effect of a closure on GranvULe this 
summer would be serious traffic difficulty and delay for the whole 
area of the downtown north of Georgia Street. 

Buses 

With the closure of a portion of Granville Street, northbound 
traffic will divert mainly to Seymour Street and scb» bus routes 


Con't 
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will have to be relocated to Granville to avoid the increased congestion. 
The shifting of bus routes to Granville for a short 6 weeks and then 
back to Seymotir will cause some inconvenience to bus riders as well as 
to B, C, Hydro, 

Commercial Loading and Taxis 

With an increased number of buses on Granville depending heavily 
on a smooth flow busway operation, it would be desirable to prohibit 
delivery vehicles and taxis. Most of the businesses along Granville 
Street have loading access either from a lane or, in the case of 
Block 52, from underground via Howe Street, However, there has been 
no opportunity to do a detailed check of loading requirements with 
the merchants and a limited amount of loading at restricted hours 
may have to be permitted on the busway. 

To eliminate conflicts, expedite bus travel, and provide maximum 
street space to pedestrians, taxis should be prohibited from the mall 
with taxi loading permitted from cross-streets only. 

Pedestrian Movement and Safety 

Prom a safety standpoint the total freedom of ped3strian movement 
across the busway is not recommended. However, to provide more 
opportunity to cross the busway and to accommodate increased 
pedestrian volumes, signalized mid-block pedestrian crossings should 
be provided in each block of the mall (similar to those existing now 
on Theatre flow) . It should be pointed out that with more pedestrians, 
and a narrow (24-foot) busway, the restricted service provided by 
pushbutton pedestrian signals may lead to frequent jaywalking, 

(b) Street Activities 

In Appendix 'A' of this report the Director of Social Planning sets out 
his views on the social problems in the area of Granvi3JLe south of Robson 
Street, Dealing with these problems will require careful and comprehensive 
planning. 

With respect to the success of a trial mall on Granville, a program 
of activities, to attract shoppers, tourists, and the general public is 
very important. However, given the existing problems on Granville, such a 
program vd.ll reqtiire more social planning and organization than time allows 
for implementation this summer. 

(c) Costs 

The following table sets out the estimated costs of a trial mall based 
on extension of the typical block arrangement shown on the attached sketch. 
Part of the costs for trees, planters, benches, bollards and chain, litter 
boxes and pedestrian signals is recoverable. The net cost reflects this 
recovery value, less the costs of removal. 


Con't 
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Item 

Nelson to Hastings 
Proposal (6 blocks) 

Smithe to Dunsmuir 
Alternative (3 blocks) 

Pipe Bollards and Chain 


$11,500 

Temporary asphalt for gutter 
fillets, asphalt and e3Cfcruded 
curb for bus loading pads 

7,000 

4., 000 

Trees, planters, litter 
boxes, wooden benches 

50,000 

26,000 

Podestriran Signals and 
Signing 


6,000 

Total Installation Cost 

$ 91,000 

$47,500 

Mall Cleaning and Maintenance 
Costs (6 weeks) 


$ 9,500 

TOTAL COST (6 weeks) 


$57,000 

Recoverable Costs 
(after mall removal) 
less removal costs 


$20,000 

NET COST 


$37,000 


Simmiary 

A permanent mall-transitway is currently being studied for report to Council 
later this year, 

A trial mail for a six week period this summer is not considered desirable 
by your officials because more consideration needs to be given to the extent and 
features of a mall to ensure its success. Furthermore, with the present traffic 
restrictions on Howe Street there will be a. substantial degree of congestion in 
the central portion of the C.B.D, during the summer trial period. 

The attached sketch illustrates what would be physically possible if action 
to implement is approved immediately. 

This matter is referred to Council for consideration," 


Copies of the Downtown Business Association's letter are 
circulated. 
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RECOMMENDATION 

2. WEST END TRAFFIC SCHEME - FIRST PHASE 


The City Engineer reports as follows: 
" Background 

The City Engineering Department participated vd-th the Departments 
of Planning and Social Planning In the formation of the West End Pbllcy 
Guidelines, which document was received by the Council on 15th August, 
1972. Following a period of consultation with citizen groups and other 
West End spokesmen, the Council on 17th October, 1972, approved the 
Guidelines in principle and instructed the Director of Social Planning 
to co-ordinate their implementation by the relevant departments. 

The Proposed Traffic Scheme 

The three guidelines which are the particular concern of the 
Engineering Department are the two relating to the traffic effects on 
the environment and the one dealing with the long-standing parking 
problem. This report describes a proposed scheme for the implementation 
of Guideline No. 7 - 'Reduce Through Traffic - Minimize Its Detrimental 
Effect'. 

The proposal is to eliminate North Shore through traffic from 
Chllco Street and confine it to Beach, Davie, Denman, Robson, and 
Georgia Streets. 

This will be effected primarily by means of operational measures 
(turn restrictions) at the intersections of Chllco and Gilford Streets 
with Georgia, supported by a nvunber of wooden barriers positioned to 
prevent traffic 'by-passing' Denman Street. As this 'by-passing' is 
anticipated on either side of Denman, we propose to position some 
barriers east as well as the three west of Denman. A plan of the 
proposal is attached as Appendix 'A', 

The traffic which is displaced from Chllco will be carried on 
Denman, Robson, and Georgia. Emphasis will be given to the use of 
Georgia Street by signal modifications at the Georgia/Denman intersection. 
Because some additional traffic is expected to use Denman, particularly 

in the morning rush hours, sdditional rush hour parking pirohlbitions 
will be implemented on Denman Street. 

While there will be some inconvenience to North Shore commuters, 
it is felt that the measures vdll minimize any delay and congestion. 

Monitoring and Alterations 

The proposed scheme consisting of operational measures, supplemented 
by barriers, will be closely monitored to gauge the effects of the new 
arrangement and, in the light of experience, changes or additions will 
be made as necessary. This approach recognizes the experimental natiire 
of the proposal and the need for flexibility in applying further 
modifications. 


Con't , . , 
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Future Penaanent Scheme 

In the period between now and December, 1974-, the West End Planning 
Team will be designing mini-parks, cul-de-sacs and permanent street 
diverters in the residential street allowances to in^jlement Guidelines 
6, 8, 10, and U, dealing with noise, local traffic, and parks. This 
present proposal anticipates these to some extent, and experience vdth 
the first scheme will provide information for their location and design. 
The Engineering Department is also engaged in a major program of sewer 
separation vdiich will extend over the next five years. This and similar 
work on new water mains and probable undergrotmding of utilities, will 
make it necessaiy to postpone for some time the construction of certain 
permanent street features. This means that the measures in this proposal 
may be used well into next year. A further report will be presented on 
the change-over to the permanent featiires when design and programming 
are sufficiently advanced. 

Citizen Participation 

The scheme proposed in this report is a modification of the scheme 
which was distributed in letter/sketch form to the households west of 
Penman Street with the delivery of the 'West Ender' newspaper issue of 
1st March, 1973. The letter referred to a public meeting in King George 
V High School which was held on the l^th March. About ninety persons, 
mainly from west of Denman Street but also representing West End Citizen 
Groups, attended the meeting at which the scheme was explained by Civic 
Staff. Following questions and discussion, the large majority present 
voted to accept the scheme presented to them. Points raised since that 
meeting led to the decision to place some barriers east of Denman 
simultaneously with those west. 

Since then a nvunber of letters have been received from, residents 
of the West End and the North Shore. Their comments are classified as 
follows: 

Prom West Ender s supporting the proposal 12 
From West Ender s against the proposal 3 
From North Shore people supporting the proposal 
From North Shore people against the proposal 3 

TOTAL 18 

All West End Citizen Groups with whom we have had discussion have 
supported the scheme and to our knowledge none is against it. 

West End Planning Team 

The members of the West End Planning Team have reviewed the 
proposals and their suggestions were included in the proposed scheme 
and its public presentation. They concur with the recommendations of 
this report. 

Consultation with Other Agencies 

Discussions have been held with the following bodies and their 
response is indicated. 

(a) The Fire Department has no objection, the barriers being designed 
to be opened by thoir offl<^nrr! in emergencies. 

(b) TliG Parks Board Super IntRTKioni, ncnropts the ;^<"iieme on the 
understanding that adequate rilt-rniii/j is provided for Park visitors. 
A profjosfil to make the Secorid iieach Park road two-way is being 
considered. 

(o) The (Mty Police h«vo been informed of the si^heme and find It 
acceptable. 


Con't . , . 
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Costs 

It is estimated that the cost of implementing the scheme vd.ll be $9,000 
consisting of: 


(a) Construct and position four wooden barriers $4., 000 

(b) Construct and position, if required, two wooden barriers 2,000 

(c) Minor street work 1,000 

(d) New signing 2.000 

TOTAL $Q,000 


Source of Funds 

No funds were provided within the 1973 Revenue Budget to cover the 
cost of implementing the scheme. 

The Comptroller of Accoimts advises that the $6pOO required for 
items (a) and (b) above be provided from Contingency Reserve. The $3,000 
for minor street work and new signing (items c and d above) is available 
within the existing Departmental budget appropriations. 

Start Date for Scheme 

It is possible to Introduce the new scheme one month after Council 
gives its approval. 

Publicity 

A program to publicize the changes will be carried out during the week 
preceding its opening. This has been budgeted for as a publicity item in 
the West End Planning Programme and will be carried out in co-operation with 
the West End Planning Team. 

Council may wish to consider whether they would like to hear any 
formal delegations before deciding the matter. 

I RECOMMEND that: 

(1) The scheme for implementing Guideline No. 7, elimination of 
through traffic from Chilco Street, as described in this report 
be approved, and 

(2) That ^6p00 be provided from the Contingency Reserve Fund for 
the purpose of Implementing the scheme proposed in this report. 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON HOUSING 


May 1, 1973 


A meeting of the Standing Committee of Council on Housing was held 
;.n the #1 Committee Room, third floor. City Hall on Tuesday, May 1, 1973 
Jit 10:30 a.m. 


Your Committee submits the following recommendations to Council 
F:E COMMENDATION 


Leasing and Rehabilitation of Properties 
in the Skid Road Area 


As requested at the last meeting of the Committee, Mr- P. Davies, 
Social Planning Department, Chairman of the Property Leasing Sub- 
Committee, submitted the following report: 

"The four properties have been inspected by inspectors of the 
Fire Department and the reports have been submitted to the 
chairman of the Housing Committee by the Chief Fire Warden. 

Only two of the properties have been fully inspected by 
building, electrical, plumbing and health inspectors. Access 
to all rooms in the other two properties precluded full 
inspections. 

The inspections were made using City by-laws as the standards 
of inspection. This means that no account was taken of the 
conditions of the fabric of the buildings; foir example, the 
state of maintenance of the roofs. 

In one of the two buildings, inspections indicate that the 
costs necessary to bring the place up to City by-law standards 
are uneconomical; there would be a net loss to the operator 
cHiarging rents of $75.00 a month and amortizing the costs of 
the minimum necessa ry renovations .over twenty years. 

In the opinion of your sub-committee, renovation costs of the 
second building inspected are likely to bo at least $2,500.00 
a unit (there are thirty units in this property). This figure 
is based on the updated costs incurred for the necessary 
alterations and renovations to the former Continental Hotel, 
renovated in 1971 by the City and used as a. hostel for transient 
young women. 

nased on the experirncc of opfrntincj City owned property, it is 
the opinion of yoii"" sub-commit too that mnintrnance costs of 
old buildinqs (and KK^d road buildings arc old) amount to 
about G0% ot the gross revenue. " 


The Committee discussed this report with its Sub-Committee and 

RECOMMENDS that Council approve the hiring of a construction expert 
to survey and report on the two buildings listed in the above report 
of the Sub-Commi ttee ; such report to include detailed estimates of 
the renovation costs of each building. 


PRESENT: 


Alderman Harcourt (Chairman) 
Alderman Hardwick 
Alderman Marzari 
Alderman Rankin 


CLERK: 


M. Kinsella 
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2. Provision of Additional Public 
Housing in the Skid Road Area 

Your Committee discussed further the pressing need for low rental 
housing in the Skid Road Area. There was debate on whether the City- 
should await evaluation of Oppenheimer Lodge (FP 19) before embarking 
on another similar project. It was, however, noted that approximately 
550 housing units have been eliminated from this area -- this has been 
caused in a large part either through the demolition for the new Pro- 
vincial Courts complex or closure because of failure to meet City by- 
laws. Following further discussion, your Committee 

RECOMMENDS that City Council authorize its Standing Committee on Housing 
to investigate possibilities of development in the Skid Road Area of a 
further public housing project similar to Oppenheimer Lodge (FP 19) . 
Development of the proposed project to be on the usual Federal-Provincial- 
Municipal cost sharing basis for such projects with the City acquiring 
land for same . 

FURTHER 

THAT the Supervisor of Property & Insurance report back to the 
Standing Committee on Housing on suitable available sites for such a 
project in the Skid Road Area. 

3 . City Owned Land - Behind Jericho D.N.D. Lands 

The Assistant Director of Community Planning gave an oral report 
to the Committee on this site. By means of maps, he showed the loca- 
tion of this land which is an L-shaped piece of property bounded on 
the north by Point Grey Road, south by Fourth Avenue and the east by 
Wallace Street. The Planning Department consider that that portion 
of the City owned property bounded by Second Avenue on the north and 
Fourth Avenue on the south and Wallace Street on the west as a highly 
desirable site for Senior Citizen Housing as it is adjacent to stores 
and public transit as well as in relatively close proximity to the 
beach. Mr. J. Yardley, Architect, said that the Kitsilano Senior 
Citizens group would favour a Senior Citizens development in this 
location . 

RECOMMENDS that City Council enter into negotiations with the Federal- 
Provincial partnership for sale of this property, being Lot D of 
D.L. 538 which is adjacent to the Jericho D.N.D. lands, for develop- 
ment for Senior Citizens Housing at a floor space ratio of approx- 
imately 1.0. 

FURTHER 

THAT the Deputy Director of Planning report back to the Standing 
Committee on Housing, implications of the possible road connection 
between Point Grey Road and Fourth Avenue in so far as development 
of this City owned land for Senior Citizen Housing is concerned. 

In addition, your Committee 

RESOLVED that the G.V.R.D. Housing Department be requested to submit 
to the next meeting of the Committee, a proposal for a Senior Citizens 
Housing development on the above mentioned property. 
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Provision of Cabin- type Housing 
in the Downtown East Side Area 

The Director of Environmental Health pointed out that there are a 
njumber of small vacant lots scattered throughout the downtown east side 

rea and suggested that your committee consider the possibility of 
ejrecting cabin-type buildings (similar to those already existing in 
this area) on these lands. It was noted that this type of housing could 
prove to be a satisfactory and economic means of providing some of the 
needed low income housing for this area. 

RESOLVED that the Property Leasing Sub-Commi ttee , for early report back, 
investigate the feasibility of development of cabin-type structures on 
some of the small vacant lots in the downtown east side area, the 
report to include details on available suitable lots, building plans 
and cost of construction. 


Evaluation and Accreditation of 
Skid Road Housing 

The Medical Health Officer, by letter of April 30, 1973, reported 
tb your Committee as follows: 

( a ) Redraft of the Lodging House By-law 

At the April 10, 1973 meeting of the Committee, it was 
recommended the Medical Health Officer and the Corporation 
Counsel redraft the Lodging House By-law to incorporate the 
14 criteria contained in the report dated April 10, 1973 
of the Sub-Committee on Rental Subsidies for Approved 
Accommodation . 

The Medical Health Officer advised that since the last 
meeting of the Committee, the Health Department has met with 
representatives of the Community Legal Society on this matter. 
Further, the views of the staff of the Division on Environ- 
mental Health will be sought on the proposed changes to the 
Lodging House By-law. When all the proposed changes are 
finalized, they will be forwarded to the Corporation Counsel 
for incorporation into the Lodging House By-law prior to sub- 
mission to the Committee for approval. 

(ij)) Use of Lodging House Operator Permits 
for the Core Area 

At the April 10, 1973 meeting of the Committee, it was 
recommended that the Medical Health Officer report back on 
Lodging Housing Operator permits for the core area; such 
permits to include competency of operators. 

The Medical Health Officer advised that brief preliminary 
discussions have been held with the Corporation Counsel and it 
is his opinion that, under the present City Charter, Lodging 
House permits to include competency of operators could be 
instituted for the core area of the City. 


cont ' d 
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RICSOLVED that the report of the Medical Health Officer be received, and 
tliat the Medical Health Officer and the Corporation Counsel furnish a 
r«?draft of the Lodging House By-law as well as a report on operator 
pijrmits in the core area before the end of June, 1973 . 


Downtown East Side Area 

The United Housing Foundation, under date of April 27, 1973, 
siabmitted details of its newly established Housing Management Com- 
mittee for the provision of low income hotels in the core area of 
tlie City. Mrs. S. Schmid and Mr. G. Taylor of United Housing Founda- 
tion were present to answer questions from the Committee on this report 
ajid it was noted that at this time they do not have a specific pro- 
posal to place before the Committee. To date, the United Housing 
Foundation Housing Management Committee has: 


^) Obtained a $16,000 grant under Part 5 of the N.H.A. for 
1973-74 with consideration to be given to a further 
$10,000 request for funding 1974-75. 


(p) Instructed the Foundation's Committee to advertise for 
a General Manager. 


o) Pending appointment of a General Manager, authorized 

hiring of a special investigator to assess and recommend 
properties for purchase by the Foundation. 

i3) Made interim offers on two hotel properties one of which 
has been unsuccessful and one of which is still pending. 


There was discussion on the various means of up-grading hotels in 
:lie core area and the consensus was that a significant up-grading of 
accommodation could be achieved through good management of the pro- 
perties. The United Housing Foundation representatives indicated that 
the $16,000 grant from the N.H.A. could be used to hire a manager to 
0]5erate a hotel in the core area on a pilot project basis. The main 
p::oblems are locating suitable property for their project and funds 
for renovations to the selected property to bring it up to minimal By- 
law standards. The Chairman requested that appropriate City depart- 
mijnts give all available assistance to United Housing Foundation in 
l<5cating suitable property for their project. 

The Committee considered the United Housing Foundation's request 
that they appoint a suitable representative to its Hotel Management 
Committee and it was 

RlilSOLVED that the Medical Health Officer be requested to appoint a 
r<^prosenta t i vc of his department to this Committee. 


Vacnnl R.C'.M.P. Property on 
Point drey Road 

The Committee speculated on the possibilities of using the existing 
biliilding on the above property for a recreation centre for Seniors. 

"le Acting Director of Civic Development advised that his department 
has not yet had an opportunity to determine the state of repair of the 
iijiterior of this large building. He pointed out, however, that the 

cont'd 
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Supervisor of Property & Insurance was of the opinion that the cost of 
renovating a building of this size and age would be extensive. 

/lESOLVED that the oral report of the Acting Director of Civic Develop- 
ment on this matter be received. 


3 . Priorities of the Standing Committee on Housing 

As time did not permit the Committee an opportunity for indepth 
discussion of the Chairman's memos, dated April 9, 1973 (priorities 
of the Standing Committee on Housing and the need for a housing 
inventory study) it was 

llESOLVED that such memos be deferred to the next meeting of the Com- 
mittee and be considered first on the agenda. 

I'liRTHER RESOLVED that the general discussion on the Committee's 
]5riorities and other related matters be in open meeting, with 
ireports on specific lands being considered 'in Camara ' later in 
■:he same meeting. 

At the request of Alderman Marzari , it was agreed also to discuss 
at the next meeting the Committee's policy re leasing of properties in 
1:he core area i.e. whether or not the City itself should enter into 
leasing of properties in this area. 


The meeting adjourned at approximately 12:40 p.m. 


REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON SOCIAL SERVICES 

May 2, 1973 

A meeting of the Standing Committee of Council on Social Services 
was held in the Council Chambers, third floor. City Hall on Wednesday, 
May 2, 1973 at 7:30 p.m. 

PRESENT: Alderman Rankin (Chairman) 

Alderman Hardwick 
Alderman Linnell 

ALSO PRESENT : Mr. J. Donofreo, Executive Assistant 

to the Minister of Human Resources 

CLERK: M. Kinsella 


INFORMATION 

The meeting was called for the purpose of considering the new 
Landlord and Tenant Act and the functions of the Vancouver Rental 
Accommodation Grievance Board and to hear the views of persons, 
groups and organizations on same. The Vancouver Rental Accommodation 
Grievance Board submitted its 1972 annual report for information and 
discussion, and briefs were presented by the Vancouver Apartment 
Management Association, Vancouver Tenants Council and Peoples Aid - 
Downtown East Side. In addition, views were given orally by His 
Worship Judge G.S. Levey, representatives of the Greater Vancouver 
Apartment Owners Association and the Vancouver Real Estate Board. 
During these presentations, questions were received from various 
members of the audience and answered by those presenting the brief 
and or members of your Committee as appropriate. 

Chairman ' s Remarks 

The Chairman quoted for information the following extract from the 
minutes of City Council: 

"On February 6, 197 3, the Council passed the following 
motion : 

'THAT appointments to the Vancouver Rental Accommo- 
dation Grievance Board be postponed to a later, 
convenient meeting, 'In Camera'; 

FURTHER THAT in open meeting, the Council discuss, 
in the near future, the matter of philosophy with 
respect to this Board's function; it being under- 
stood that the City Clerk will provide to Council 
beforehand, a copy of the last Annual report of 
the Board . ' 


On February 27, 1973, Council referred this whole matter, including 
principles to be considered in making appointments to the Grievance 
Board, to this Committee. 
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The Chairman said he considered this resolution as a direction to 
his Committee to explore, in addition to the functions of the Vancouver 
Rental Accommodation Grievance Board, the whole matter of Landlord- 
Tenant relationships and bring back to Council recommendations with 
respect to the functions and powers of the Vancouver Rental Accommodation 
Grievance Board under the new Landlord and Tenant Act as well as on the 
matter of appointments and composition of the Board. 

1 . Vancouver Rental Accommodation Grievance Board 

Mr. W.O, Banfield, Chairman, Vancouver Rental Accommodation Griev- 
ance Board, spoke to his Board's 1972 Annual report. He stated that 
since its inception 3*2 years ago, the Board has dealt with 1,095 griev- 
ances, in addition to answering numerous telephone enquiries each day. 
Mr. Banfield stated that the Board's success in dealing with and 
resolving grievances has been mainly due to the authority vested in 
it under the terms of City By-law 4448 and amending By-laws 4552 and 
4655. However, since the passage of the new Landlord and Tenant Act, 
the Members ' authority under these By-laws has been in doubt and there 
is some question whether the Board should in fact continue issuing 
orders and seeking enforcement of them through the City Prosecutor's 
office. The Board does not issue its findings at the time of the 
hearing but advises the concerned parties by mail the day following 
each hearing. In response to a question with respect to an inspector 
being added the staff of the Board, the Board members present felt 
this would be of questionable value as it would require an invitation 
to inspect from either the Landlord or the Tenant or failing this, the 
Board would need to seek legal authority to enter and inspect premises. 
Such legal authority is often difficult to obtain. 

2 . Judge G.S. Levey 

At the invitation of the Chairman, Judge Levey gave his personal 
opinions on the powers of the Vancouver Rental Accommodation Grievance 
Board under the new Landlord and Tenant Act. The Judge considers that 
since the enactment of the new Act, the Vancouver Rental Accommodation 
Grievance Board no longer has the authority to issue binding rulings, 
but may act as a consiliatory and advisory body in disputes between 
landlords and tenants. Judge Levey stated that, in his opinion, the 
only mean by which Board decisions could be made legally binding with- 
out amendments to the existing legislation would be under the Arbitra- 
tion Act. This would entail the Board obtaining signed documents from 
both parties involved in a dispute, that they agree to abide by the 
Vancouver Rental Accommodation Grievance Board ruling in their particu- 
lar case. In such instances, decisions of the Board would then become 
enforceable under the Arbitration Act right up to the Supreme Court. 
His Worship cited a judgement which he handed down last year that the 
Vancouver Rental Accommodation Grievance Board was, by issuing binding 
orders, usurping the authority of the Provincial legislation under the 
Landlord and Tenant Act. Judge Levey stated it was his understanding 
when he handed down this decision that it would be appealed and he 
expressed disappointment that the appeal procedure has not been pursued 
as he would have liked his judgement tested in a higher court. Another 
avenue of recourse for either a tenant or a landlord is to obtain an 
injunction or a mandatory order to remedy an urgent situation, but this 
course of action is not always open to those most in need of it, either 
through lack of resources or inability to lose income through time off 
work . 


f 
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3 . Greater Vancouver Apartment Owners' Association 

By letter dated April 13, 1973, the Greater Vancouver Apartment 
Owners' Association indicated that they wished to only observe the 
proceedings at tonight's meeting and to submit a brief at a later date . ^ 

RESOLVED that the Greater Vancouver Apartment Owners ' Association com- 
munication of April 13, 1973 be received. 

I 4 . Pacific Apartment Management Association 

The brief submitted by this organization made the following points 
with respect to the Vancouver Rental Accommodation Grievance Board: 

(i) In favour of continuation of the Board as presently set up 
but with membership expanded to five so that a quorum of three 
would be available for any hearing; any one of these three 
being designated as Chairman for a particular hearing. 

(ii) The present three members are fair and qualified persons who 
should continue with the addition of two more members - 

(iii) Landlord should also be given an equal opportunity to request 
and obtain a hearing before the Board to air grievances. 

(iv) Quick access to the Board is important. A maximum delay of 
three working days between service of notice and the hearing 
be instituted. 

(v) Security deposits for rent or damages 

Request By-law 4448 be altered to permit security deposits 
of 50% of one month's rent to be dealt with, in the case of 
rental arrears by providing a statement in writing to the 
tenant, and in the case of damages as presently provided 
for in the By-law. 

Also request that it be an offence under the By-law for 
tenants to deduct their security deposit from the last 
month's rent. 

(vi) Landlord be permitted under the By-law to alter locks in 
either public or rented premises of their building in 
emergency situations. 

(vii) Request By-law be amended to permit the landlord to enter 
into rental premises where the tenant has given the land- 
lord expressed authority to enter said property in his 
absence . 

(viii) The By-law be amended by addition of the words "each tenant 
shall upon vacating his premises, leave it in a clean and 
wholesome condition." 

(ix) The existing By-law be amplified as follows: 

"Rec^uiring him, if a tenant, to pay to a landlord a sum of 
money, not exceeding two months rent for the premises which 
he has occupied, which the Board finds to be adequate com- 
pensation for any loss or damage suffered by the Landlord 
as a result of the tenant's contravention of the regulations." 
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5 . Real Estate Board of Greater Vancouver 

The spokesman for the Real Estate Board of Greater Vancouver indi- 
cated that they had collaborated on the preceding brief from the Pacific 
Apartment Management Association and had nothing further to add at this 
time . 


6 . Vancouver Tenants Council 

The brief presented by this organization made the following points: 

(a) Composition of the Vancouver Rental Accommodation Grievance Board 

(i) One or more members from a list of nominees submitted 
by the Vancouver Tenants Council. 

(ii) An equal number from a list supplied by landlord 
representatives . 

(iii) A full-time chairman from a list submitted jointly 
by the V.T.C. and landlord representatives. 

(b) Staff for the Board and Day to Day Operations 

(i) Increased clerical staff to maintain relevant sta- 
tistics and to answer public enquiries and establish- 
ment of field inspectors to investigate complaints 
and empowered to, where necessary, order immediate 
corrective action subject to subsequent appeal to 
the Board . 

(ii) All decisions of the Board should be in writing and 
made available to the public. 

(c) Just Cause for Eviction 

Regulation be passed to provide that upon appeal by a tenant of 
a notice to vacate, the landlord must prove to the Board one of 
the following conditions before an eviction could proceed: 

i. Occupancy by the tenant has resulted in deterior- 
ation of the premises beyond reasonable wear and 
tear . 

ii . The tenant is sixty days in arrears in rent, 
iii. The tenant is a nuisance to his neighbours, 
iv. The tenant is carrying on illegal activity. 
V. The landlord requires the premises either for 
himself or his immediate family. 

In the case of flagrant anti-social behavior, the Board and its 
inspectors to have the right to order immediate eviction. 

(d) Collective Bargaining Rights and Justification for Rent Increases 

The following regulation be passed: 

"In those apartment blocks of six or more suites, 
where a majority of tenants within a specific time 
period join a tenant association, upon verification 
of this by the staff of the Board, the association 
be given collective bargaining rights and the land- 
lord be required to enter into negotiations with 
the tenant association." 

cont'd 
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If the parties to such negotiations fail to reach agreement, 
either party may call upon the Vancouver Rental Accommodation 
Grievance Board to mediate the dispute, thus insuring justi- 
fication for rent increases - 

(e) Elimination of Security Deposits 

The practice of requiring security deposits on rental accommo- 
dation be immediately discontinued and return of all existing 
deposits, with interest, be required within a month's time. 

(f) Council's Responsibility for Housing 

Establishment of a City Housing Corporation to acquire land and 
develop in proportion to the various levels of income in the 
City, with priority going to the lower end of the income scale. 

(A number of relevant statistics accompanied this brief and 
are on file on the City Clerk's office.) 

The Committee expressed interest in receiving copies of the Munici- 
pality of Surrey's Rental Grievance Board By-law which had been referred 
I to in the above brief. 

7 . Peoples Aid - Downtown East Side 

The brief prepared by this group made the following points: 

(a) To assist residents of the Downtown East Side area obtain 
redress under the Landlord and Tenant Act, either through 
the City Prosecutor or the Small Claims Court, it is sug- 
gested that the Landlord and Tenant Act contain the proviso 
that any person receiving public assistance or on a pension 
not be required to pay fees of any kind with respect to a 
grievance under the said act. In addition. City Council 
instruct the City Prosecutor to vigorously prosecute cases 
under the Landlord and Tenant Act. 

(b) Clarification of the legal status of the Vancouver Rental 
Accommodation Grievance Board. 

(c) Non- tenants (Downtown East Side Committee workers) be 
expressly granted the right to lay information with the 
City Prosecutor's office with respect to breaches of the 
Landlord and Tenant Act, or the Vancouver Rental Accommo- 
dation By-laws . 

I 

! (d) The Landlord and Tenant Act be amended to include in the 

definition of "residential premises" residential hotels and 
lodging houses i.e. any accommodation where rent is not 
paid daily. 

(e) Landlords be required to justify to the Rental Review Board 
any rental increase greater than the increase in the con- 
sumer price index in the preceding twelve months, with 
specific citation of improvements which have been made to 

the premises. The Board be empowered to revoke such increases 
if not satisfied with the justification for the increase. 

(f) Amend the Vancouver Tenants Council's proposed regulation 

with respect to collective bargaining rights to read "units" 
instead of "suites". 
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(g) Section 58, line 5 of Part II of the Landlord and Tenant Act 
be amended to read "owner" instead of "landlord". 

(h) Landlords should be able to communicate with their tenants 
(People's Aid representatives state that frequently land- 
lords in the Downtown East Side area do not speak English 
and this poses a real problem for the tenants in effectively 
communicating with their landlords). 

Two members of the Greater Vancouver Apartment Owners Association 
commented briefly on the briefs which had been presented. They speci- 
fically commented on the brief presented by the Vancouver Tenants 
Council and indicated that they were basically in agreement with a 
number of the Council's proposals. However, they were most emphatic 
that the security deposit be retained. 

In summation, the Chairman thanked all those present at the meeting 
and especially those who had appeared and presented briefs. The Chair- 
man invited those persons and organizations who might wish to submit 
briefs at a future meeting, to forward them to City Clerk's office, who 
will arrange a further meeting on this topic at an early date. 
Your Committee 

RESOLVED to receive the foregoing delegations and reserve decision on 
this matter pending hearing of further delegations at a later date. 


The meeting adjourned at approximately 10:50 p.m. 


REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON CIVIC DEVELOPMENT 


May 3, 197 3 


A meeting of the Standing Committee of Council on Civic 
Development was held on Thursday, May 3, 197 3, at approximately 
1:30 p.m. in the No. 2 Committee Room, third floor. City Hall. 

PRESENT ; Alderman Hardwick (Chairman) 
Mayor Phillips 
Aldermen Bowers and Massey 

CLERK: M. James 


RECOMMENDATION 

1. Downtown Planning 

Previously the Chairman had invited Mr. V.J. Parker, the 
recently appointed Director of the Bureau of Transit Services 
to meet with the Committee and discuss, in broad general terms, 
the present position of both parties in the realm of planning 
in the Downtown area. 

The Chairman noted in his opening remarks that the City had 
taken steps recently to define quite clearly, the goals for 
Downtown planning within three months and these would be followed 
by further planning to develop statutory statements for the 
Downtown, West End and other areas of the City. The Chairman 
noted that transportation and transit are integral parts of 
developing a plan and asked Mr. Parker to advise the Committee 
of the plans the Provincial Government's Bureau of Transit 
Services had at the present time. 

Mr. Parker referred to the policy statement issued by the 
Honourable James G. Lorimer, Minister of Municipal Affairs on 
April 6th, which advised of the establishment of the Bureau of 
Transit Services. A copy of that release is attached to and 
forms part of these Minutes. Mr. Parker referred to studies, 
policy decisions and policy statements which have been issued 
by both the Greater Vancouver Regional District and the City 
of Vancouver in the recent years and suggested that the first 
task the Bureau would have to face is the review and re-evaluate 
these plans, statements, etc., for the development of Provincial 
Government policies. 

Mention was made of the buses presently on order for the 
B.C. Hydro and Power Authority Transit System, and the Committee 
members were advised that the Bureau of Transit Services were 
considering currently two (2) areas - the immediate upgrading 
of services presently provided on established routes and 
schedules and the development of new transit services as quickly 
as can be achieved. 

The Committee mentioned the necessity of subsidizing any 
transit and enquired as to the Provincial Government's position 
on this expense. The Committee was advised the Provincial 
Government is investigating this area with the Regional District 
at the present time, but it was noted that the Provincial 
Government had established a policy of offering 50% of the 
operating costs to any publicly-owned transit system. 

The Committee members and the representatives of the Bureau 
of Transit Services discussed operating techniques with surface 
transit and noted the flexibility of buses but the problems of 
passengers per hour limitation with bus transit. The meeting 
noted the policy decision of the City of Vancouver recently 
adopted which established a 125/150,000 working population in 
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the Downtown area in the year 2000. It was suggested that this 
would indicate a need for some form of light rapid transit fairly 
quickly . 

The meeting also discussed with Mr. Parker other decisions 
which the City was making which might have a serious effect on 
any planning which he had under way, i.e. the City would be making 
a decision on whether or not to pursue the removal of either or 
both the Kitsilano Trestle and the Sixth Avenue Rail lines. The 
Chairman stressed the need for the Committee and Council to be 
kept informed so that the plans and programming of both the 
Provincial Government and the City of Vancouver in the City could 
be truly co-ordinated. 

Mr. T. Parkinson, Consultant to the Provincial Government, 
showed the Committee a series of slides depicting various 
methods of light rapid transit found throughout the world 
today. It was noted that the light rapid transit utilized in 
some places separate rights-of-way and in other places City 
streets and in certain areas of traffic densities, light rapid 
transit was depressed into its own right-of-way under City 
streets . 

The Committee members then discussed with Mr. Parker, the 
other areas of responsibility of the Transit Bureau and how the 
City of Vancouver might best keep in contact with the Bureau. 
Mr. Parker noted that there could be easy and extensive staff 
connections as on-going problems developed and advised that he 
would be available to the Committee. 

Mr. Parker mentioned the decision of the Bureau to become 
connected with and if possible able to utilize the information 
services of the City and mention was made of the Site Offices 
for the False Creek Team and the West End Team. 

The Chairman thanked the Bureau and its Consultant for 
attending and for giving the Committee the benefit of some of 
its thinking and the Committee 

RECOMMENDS that the presentations be received and City staff be 
authorized to co-ordinate information systems with the Bureau 
of Transit Services in the Downtown, West End and other 
appropriate areas. 


The meeting adjourned at approximately 4:10 p.m. 


REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON SOCIAL SERVICES 

May 3, 1973 


A meeting of the Standing Committee of Council on Social Services 
was held in the #1 Committee Room, third floor. City Hall on Thursday, 
May 3, 1973, at approximately 1:40 p.m. 

PRESENT: Alderman Rankin (Chairman) 

Alderman Linnell 
Alderman Marzari 

ALSO PRESENT : Mr. J. Donofreo, Executive Assistant to 

the Minister of Human Resources 

CLERK: M. Kinsella 


Adoption of Minutes 


The minutes of the meeting held April 12, 1973 were adopted as 
circulated . 

RECOMMENDATION 


1 . Grant Recpaest - Helping Hand Council 

At its meeting of April 12, 1973, the Committee considered the 
request of the Helping Hand Council for a grant of $201.00 per month 
for six months to operate an information and assistance centre for 
people on social assistance and for senior citizens. The programme 
would employ persons from the Vancouver Opportunities Programme and 
would provide training and clerical work to assist these people in 
getting jobs and becoming self-supporting. The grant request of 
$201.00 is broken down as follows: 

Rent $70.00 per month 

Phone 46.00 '" 

Lights 10.00 " 

Office Supplies 75.00 


TOTAL $201.00 per month 

Your Committee deferred decision on this grant request pending 
report back from the Director of Social Planning, in consultation with 
the Director of Welfare and Rehabilitation. By memo of April 27, 1973, 
the Director of Social Planning recommends that a grant of $201.00 per 
month be given to the Helping Hand Council effective March 1, 1973 to 
December 31, 1973. The Director of Welfare Services supports this recom- 
mendation . 


RECOMMEND that a grant of $201.00 per month for a period of ten months 
be made to the Helping Hand Council effective March 1, 1973 to 
December 31, 1973. 
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2 . Recreational Facilities - Raymur Place 
History 

On January 25, 1973, the Standing Committee on Social Services 
recommended that Council approve the following five proposals which 
were contained in a brief from the Ray-Cam Co-operative Services en- 
titled "A Community Facility for Raymur Place": 

"(1) The south-east corner site at Hastings and Campbell: 
lots 1-6, Block 120, D.L, 181 comprising 0.42 acres 
which is owned by the Urban Renewal Partnership be 
turned over by the Partnership for the use described 
in this report. 

(2) The City approve in principle the construction of a 
building on the above mentioned site. 

(3) A "Proposal Call" be made under the terms described 

in this report for the purpose of designing a facility 
which is acceptable to all parties concerned. 

(4) Ray-Cam Co-operative will develop a management scheme 

(5) The construction of the building would be subject to 
adequate cost sharing by the senior governments." 

Council on February 6, 1973 passed a motion to approve the above 
proposals and to indicate their approval of these proposals to the 
Federal and Provincial governments. The senior governments were so 
advised and by letter of March 22, 1973, Mr. G.L, Chatterton, Director, 
Home Owner Assistance and Public Housing, Department of Municipal 
Affairs, expressed his Department's reservations not only as to the 
scope and magnitude of the scheme (12,500 sq.ft. building) but also 
the principle of the senior governments' financing those services 
included in the scheme which would normally be a municipal respon- 
sibility. In a further letter dated April 19, 1973, Mr. Chatterton 
requested an early meeting of the representatives of the two senior 
governments, Ray-Cam Co-operative Services Committee and other 
interested parties with the Social Services Committee to determine 
"the nature of the building and participation by the various levels 
of government". Accordingly, a meeting was arranged for this date. 

The Ray-Cam Co-operative Services Committee submitted a further 
brief to the Committee (copy attached) which stated in part: 

"This building, let us emphasize, is not a recreation 
building. It is a place to serve the needs of Raymur to 
provide : 

Low cost foods for the majority of residents who are on 
welfare, day-care for the single parent families (that's 
much more than half of Raymur ' s families), communication 
between neighbours, and help and concern for each other 
whether we are old or young, a place for education and 
exchange of ideas . " 

There was discussion on the financing of the various services 
which the Ray-Cam Co-operative wish to be provided in this facility. 
Mr. Chatterton stated that the Minister of Municipal Affairs is 
willing to fund the co-op store and the day-care centre but that 
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some of their other suggested services (neighbourhood pub, gymnasium) 
may not be eligible for Provincial cost sharing. Mr. Ganong, CMHC, 
also expressed doubt that the Federal government would be willing to 
finance some of these additional facilities . The following is a break- 
down of financing responsibilities as seen by the senior governments' 
representatives : 


Services Considered Eligible for 
Senior Government Financing 

Co-op store and day-care ) 


Provincial Government 


Indoor - outdoor recreation — 

including teenage room 
Work shop and hobby area 
Snack bar, or similar facility 
Office spaces 
Space for public clinic 
Meeting room 


Federal- Provincial 


Services Not Considered Eligible for 
Senior Government Financing 

3,600 sq.ft. gymnasium 
Neighbourhood pub 

The Ray-Cam representatives pointed out that the proposed 
"gymnasium" is not intended to be a conventional "gymnasium" but is 
shown as a basement area on their plan. It is intended as a play 
area for impromptu games e.g. floor hockey, skipping ropes, basket- 
ball, roller skating, etc. It was noted, however, that the plan calls 
for a 20 '-25' high ceiling which is considerably higher than the 
average basement. 

Mr. Chatterton suggested that as this project is intended for 
use by others in the community, as well as Raymur residents, consi- 
deration be given to operating this facility as a joint Provincial- 
Municipal project, with the Provincial government making an annual 
grant based on the operation costs of the programme and the City 
taking up the remainder of the costs and operating the venture through 
the Park Board on the same lines as a community centre. The Ray-Cam 
representatives stated emphatically that they wish to operate this 
project themselves and were in fact seeking a LIP grant to train 
some of the residents for this purpose. They further stated that 
they were definitely not in favour of the Park Board operating the 
facility . 

Further discussion ensued and it was 


RECOMMENDED that the City, through the Director of Social Planning, 
start negotiations with the Federal and Provincial governments on 
cost sharing on both capital and operational costs of a recreation 
building up to 13,000 sq.ft. in size including a basement area. 

FURTHER RECOMMEND that the Director of Social Planning report back 
to this Committee the results of his negotiations. 


The Committee requested that the Director of Social Planning 
keep the Ray-Cam Co-operative Services Committee informed of progress 
in negotiations . 
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INFORMATION 


3 . Family Place, 3151 Camosun - Grant Request 

Representatives of the above group presented a brief to the Com- 
mittee in which they requested the Committee recommend a minimum grant 
to them from the City of $2,962.90, being the cost of one month's 
operation of the service. This group offers a community service to 
the residents of the Dunbar-West Point Grey area involving shared 
experiences centered around couples, communal families, single 
parents and people who wish to be involved with others. They are 
presently operating on a LIP grant which expires in three months. 
They have applied for further LIP funding, but are not overly opti- 
mistic about receiving same. 

The Standing Committee on Social Services considered that while 
it is impossible to adequately assess this group because of its short 
time in operation (six weeks), the services offered seem to have merit 
and therefore, the Committee wishes to support an application by the 
Family Place for further LIP funding. 

RESOLVED the Director of Social Planning explore with the appropriate 
officials in the Federal government in Ottawa an extension of the LIP 
grant to the Family Place. 


The meeting adjourned at approximately 3:35 p.m. 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON ENVIRONMENT 


MAY 3, 1973 


A meeting of the Standing Committee on Environment was held 
in No. 1 Committee Room, City Hall, on Thursday, May 3, 1973, 
at approximately 3 00 p.m. 

PRESENT: Alderman Linnell (Chairman) 

Alderman Gibson 
Alderman Massey 

COMMITTEE 

CLERK t H. Sugrive 


Adoption of Minutes : 

The minutes of meetings held on March 29 and 
April 5, 1973 were adopted. 


RECOMMENDATION 


1. Fire Safety in High Rise Buildings 

Mr. R. W. Piggott, Regional Manager, B.C. Region 
of Portland Cement Association, read and filed a 
brief, with the purpose to establish a channel of communication 
and dialogue with the members of the Council and City Officials, 
in an effort to reduce the emotionalism associated with the 
fire safety of high rise buildings. 

Mr. A. Konig, the Fire Chief, agreed entirely with 
the contents of the brief and urged that for the sake of hioman 
life and public safety, the National Building Code, which has 
been in the draft form from the past five years, during which 
period three different drafts have been in circulation, be 
finalized so that definite measures and steps could be taken 
to ensure maximum safety precautions. He, however, assured 
the Committee that the proposed amendments to the Code contained 
fourteen different methods to ensure safety measures in the 
event of fires. 

The Committee felt that to have maximum fire safety 
in high rise buildings, development permits for which had 
already been issued, an attempt be made to convince the developers 
to comply with the proposed amended code retroactively. 

The Fire Chief further stated that there were two 
types of developers, one who was conscious of the dollar sign, 
and the other who was proud to see that despite the cost his 
premises would be prestigiously constructed in complete 
adherence to the National Building Code and with maximum fire 
safety measures. 

Mr. Matheson, the City Building Inspector, advised 
the Committee that according to his information, the amendments 
to the National Building Code of Canada with respect to high 
rise buildings was in the process of final printing, which would 
at the most involve another few months and therefore it would 
be advisable to defer any other action until then. He went on 
to say that to implement a Code which had not been formally 
legislated, would not be an easy task. 
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After further discussion it was, 
RECOMMENDED : 

(i) THAT the Mayor be requested to approach the 
Secretary of State for Urban Affairs to expedite 
the printing of the amendments to the National 
Building Code with respect to high rise buildings, 
and send first available copies to the Council. 

(ii) THAT the Director of Permits and Licenses have 
a cursory look at high rise buildings under 
construction in respect of fire safety measures 
contained therein. 

(iii) THAT the City Building Inspector acquaint all 
high rise developers with the requirements of 
the proposed amended National Building Code in 
respect of Fire Safety measures. 

(iv) THAT a letter be written to the Minister of 
Municipal Affairs and Commercial Transportation 
with a copy to the Minister of Labour, outlining 
the Fire Chief's suggestion and concern in 
limiting the floor space to 7,500 square feet in 
any one floor. 

(Following the aforementioned issues 
Alderman Gibson left to attend another 
meeting and therefore there was no 
quorum present.) 

The following recommendations are therefore submitted to Council 
by the remaining members present, - Alderman Linnell and 
Alderman Massey. 

2. Dogs 

On March 29, 1973, the following recommendation 
was made by the Standing Committee on Environment: 

"THAT the Chairman of this Committee be 
empowered to try to bring together the 
B.C. Veterinary Medical Association, the 
S.P.C.A. and officials of other Munici- 
palities to investigate the possibility 
of providing free or lower cost spaying 
of female dogs." 

A meeting was held on April 18, 1973, at approximately 
2:00 p.m. in the City Engineer's Conference Room, on the 6th 
Floor, Vancouver City Hall, but no quorum was present and it was 
agreed that the proceedings continue as an inl'ormai meeting and 
that the dicussions held that day take the form of a report to 
this meeting of the Standing Committee on Environment. 

Alderman Linnell submitted a report of a meeting 
held on April 18, 1973, a copy of which was filed and discussed. 
Topics of discussion in the repoi't were, (a) Spaying for control 
of population, (b) Prevention through education, (c) Open spaces 
for dogs; after which the following recommendations were 
made : 

1. THAT the Parks Board be requested to investigate 
the possibility of providing specially designated 
spaces for owners to let their dogs off the leash 
for exercise, resting, walks, etc., etc. 

2. THAT the Permits and Licenses Department consider 
an increase in the impounding fee which in turn 
could be utilized for subsidizing the spaying 
services. 
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3. THAT a combined effort of the B.C. Veterinary- 
Medical Association, the S.P.C.A. and the re- 
presentative Municipalities be made to prepare 
a brochure on ' Care of Animals ' which could be 
used on the Mainland by tne lireater Vancouver 
Regional District and the Municipalities. 

After discussing the report, the Committee, 

RECOMMENDS : 

(i) THAT the aforementioned recommendations 1, 2 
and 3 be adopted. 

(ii) FURTHER THAT the Director of Permits and Licenses 
while considering the increases in Pound Fees and 
Licenses, look into the possibility of increasing 
the collection fee of dog carcasses from the 
veterinarians . 


3. Public Access - Fraser River Waterfront 

Landon Agencies Ltd.'s letter offering the sale 
of parcels of land as public access to the Fraser River at 
the Knight Road Bridge, was discussed, wherein it was suggested 
that it would make an excellent area to consider for public 
use as there would be approximately 1,000 feet of river frontage 
that would be free from industrial interference with a large 
area available for parking or other purposes. 

The property outlined is available for purchase at 
current market value. 

Mr. R. R. Youngberg, the Senior Planner, Civic 
Development, in his memo expressed that he did not feel that 
the site had anything going for it in terms of public open 
space along the Fraser River. The parcels were too large and 
although when standing mid-point on Block W, one had a good 
view to the East, this view is not any better than that which 
can be seen from Crompton Street which is some 500 - 600 Feet 
further West. 

Mr. Sam Vint, of 20S6 Qualicum Drive, Vancouver l6, 
presented photographs of the two lots offered for sale and informed 
that the site was ideal for trailer parking. He further pointed 
out that despite the City Engineers Notice, Prohibiting dumping 
on the site, the area was used as a dumping ground for tanks. 

Mr. Adams of Planning Department, with the aid of 
a plan, pointed out that at present there was no access to 
t.lio lots but it vras possible that after the completion of the 
Ro.'id Ht'ltlgc, not'ons could bo provided. 

Following tho discussion it was 

RECOMMENDED 

(i) THAT the City Engineer be asked to report to the 
Committee as to who was using the site as a 
dumping ground. 

(ii) THAT in view of the fact that the site was 
suitable for trailer parking, the offer letter 
together with the photograjihs be submitted to 
the Parks Board to look into the proposal and 
forward their views to the Committee. 

(iii) THAT Landon Agencies Ltd. be notified that their 
offer is under consideration. 
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INFORMATION 


4. (a) Pigeons 

The Chairman advised that several complaints had 
been received on the nuisance created by pigeons and asked 
the Medical Health Officer whether the pigeon nuisance was in 
anyway considered public health hazards. 

Dr. G. H. Bonham advised that pigeons caused no 
public health hazard. He further informed that there was a 
By-Law restricting the rearing of pigeons within the City 
precincts. He went on to point out that the Police Department 
had issued special licenses to expert marksmen to shoot pigeons 
at the request of owners who thought pigeons caused nuisance or 
damage to their property. Pigeons perched on certain buildings 
because of their structures, which provided convenient spots 
for easy perching. This was evident in the West End Area where 
with the construction of modern buildings, the problem had now 
been considerably decreased. However, in cases of nuisance 
experienced, it was suggested that owners be advised to 
approach the Homing Pigeon Association, who, according to Dr. 
Bonham, are doing excellent work in the care of birds. 

(b) Racoons 

At Alderman Linnell's query. Dr. Bonham replied that in 
case of nuisance caused or problems created by racoons owners were t 
contact the Pest Control Agencies for appropriate action. The City 
was in no way responsible for the nuisance of racoons on private 
properties. 

5. R.C.M.P. Jericho Site, Lots 12,13 & 14, D.L. 44^ 

On February 13, 1973, Council adopted the following 
Resolution of the Standing Committee on Environment, dated 
February 1, 1973: 

"RECOMMEND that a letter be written to the 
Minister of Public Works advising him that 
the City is anxious to obtain this property 
and request that before the Government takes 
any action on this site that the City be 
notified. " 

Subsequently a letter was written to the Minister of Public 
Works on February 27, 1973. 

The Minister of Public Works in a letter dated 
April 10, 1973, assured the Council that the Government will 
not take any action to dispose of the subject property without 
prior consultation of the City. The letter was duly received. 


The meeting adjourned at 5:00 p.m. 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COCTNCIL 
ON COMMUNITY DEVELOPMENT 
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AT 


A meeting of the Standing Committee of Council on Community 
Development was held at Lord Byng Secondary School on Thursday, 
May 3, 1973 at 7:30 p.m. 

PRESENT: Alderman Volrich (Chairman) 
Alderman Harcourt 
Alderman Linnell 
Alderman Marzari 
Alderman Rankin 

COMMITTEE 

CLERK: R. Thompson 


INFORMATION 

This is the third of a series of meetings called for the purpose 
of meeting interested parties. Six briefs were submitted. The briefs 
are referred to below and the points raised by each speaker are 
noted. 

1. Dunbar-West Point Grey Area Council - Mrs. Pam Glass 

The brief presented by this organization made the following points 
in connection with electoral reform: 

(i) That there be 10 wards with two Aldermen elected 
from each, along with one School Trustee and one Park 
Commissioner. 

(ii) That the ward areas be generally in accord with the 
map submitted and attached to these minutes. 

(iii) For Aldermen, elections be held annually and for 
the first election, one Alderman be elected from each 
ward for a two-year term. 

(iv) That the Mayor be elected at large for a two-year 
term. 

(v) School and Park Board members be elected in each 
ward bi-ennially for two-year terms. 

(vi) Election day be the first Wednesday in November with 
members to take office a month later. 

(vii) Political affiliation be shown on the ballot. 

(viii) Candidates for Aldermen, Park and School be nominated 
by fifty (50) registered voters living within their ward. 

(ix) Candidates indicate how name should appear on the 
ballot (usual or conunon name) . 

(x) Position of name on ballot paper be determined by LOT. 

(xi) Qualification for candidacy be 19 years of age or over 
and to be on the current Voters' List. 

(xii) Voters not on list be allowed to vote by declaration. 

(xiii) The Corporation vote be abolished. 

(xiv) That polls be set up in every hospital and nursing home. 
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Dunbar-West Point Grey Area Council (cont'd.) 

(xv) An^ advance poll be set up in each ward . 

(xvi) Election workers be paid at least the minimum hourly wage. 

(xvii) That no deposit be required for candidacy for any office. 


2. Vancouver Point Grey New Democratic Party - Mrs. Hilda Thomas 

The brief presented by this organization endorsed the following points 
itiade by the Vancouver Area Council of the New Democratic Party: 


(i) That a full ward system for all levels of civic 
government is desired. 

(ii) The Council be enlarged and the members be full-time 
representatives . 

(iii) That party affiliation be shown on the ballot paper. 

(iv) Each Alderman be responsible to the Community Council 
in his or her area. 

(v) That ward boundaries be determined from a process of 
public discussion. 

(vi) That a change of election day be considered. 

(vii) That there be neighbourhood control of decisions through 


Community Councils over such matters as zoning development, 
traffic patterns, and community projects within ward 
boundaries . 

The brief in general re-iterated the need for Community Councils 
and the relationship between the ward Aldermen and such Community 
Council . 


;(. Crofton House School - Miss Daphne Meredith 

This brief was prepared by students of Crofton House School and 
presented by Miss Daphne Meredith on behalf of her class. The 
]»rinciple points developed in the brief are: 

(i) Election date should be changed to second or third 
Wednesday in October. 

(ii) That the first week in June be (enumeration week) and 
extensive publicity be given through press, television or 
radio. 

(iii) Qualification to be a voter, be residence for one month 
prior to the previous election . 

(iv) Each nomination paper should be signed by fifteen (15) 
nominators . ' 

(v) That there be a Council of 18 Aldermen and a Mayor. 

(vi) That six Aldermen be elected at large. 

(vii) That six Aldermen would be elected from wards west 

of Granville and six Aldermen from wards east of Granville. 

(viii) That the full Council, including the Mayor, should 
always be an odd number to avoid split decisions. 

(ix) That, when a development permit with a value of $50,000 
or greater is applied for, all the property owners within 

a block in four directions from the site involved be 
notified. 

(x) That such notification be published in the two daily 
papers, such permit be not granted for thirty (30) days from 

I date of application. 

(xi) That a cabinet form of government be instituted with 
an assignment of a portfolio to each or some of the Members 

' of Council . 
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4 . North West Point Grey Homeowners Association - Mr. Hewson 

'Phe brief of this organization dated May 1973, presented the following 
joints for the Committee's consideration: 

(i) That a partial area representation is favoured. 

(ii) That two-thirds of the Aldermen be elected by areas 
and the Mayor and the other one-third of the Aldermen be 
elected at large. 

(iii) That the area boundaries recognized as far as may be 
possible, the recognized community areas. 

(iv) That there be one member from each area. 

(v) That the compensation for members of Council be 
sufficient to permit them to devote adequate time to 
civic responsibilities without personal sacrifice. 

(vi) That the Council consist of 18 Aldermen, with 12 elected 
from area and six at large. 

(vii) That School and Park Board members be elected at large. 

(viii) That all offices be filled at the one time for two- 
year terms. 

(ix) That election day be moved to a date during the last 
two weeks in October with the elected members taking 
office the following month. 

(x) That all candidates be required to post a deposit. 

(xi) That there be 25 nominators for candidates to be elected 
from areas and 50 nominators for candidates to be elected 
at large. 

(xii) That the person nominated for an area be required to 
reside in that area. 

(xiii) That the Council appoint a five-man executive committee, 
comprising the Mayor and 4 Aldermen. 

(xiv) That Aldermen on the executive be recognized as keeping 
full-time positions and be compensated accordingly. 

(xv) That party affiliation should be shown on the ballot. 


Mrs. June Dunlop, 3829 West 19th Avenue, Vancouver 8, B. C. 

Mrs. June Dunlop, speaking for herself, submitted a brief in which 
tjhe following points were made: 

(i) In speaking to her brief, she suggested that more 
meetings be scheduled in the east end of the City. 

(ii) That there be a ward system with one representative 
from each ward, applicable to Council, Park Board and 
School Board. 

(iii) That members of Council should be full-time salaried 
representatives . 

(iv) That Council members be required to disclose financial 
holdings upon their election. 

(v) That the wards be chosen according to the natural 
geographic, sociological and economic divisions. 

(vi) That there be 20 wards. 

(vii) That the elections be held bi-ennially for a two-year 
term. 

(viii) That election day be the last Sunday in October. 

(ix) That names be placed alphabetically on the ballot and 
political affiliation be shown. 

(x) That the candidate should not have to post a deposit. 

(xi) That the Candidate should not have to live or work in 
the area for which he seeks office. 
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Mrs . June Dunlop (cont'd.) 

(xii) That qualifications for candidacy be, to be a Canadian 
citizen of full age and have resided in the City for one 
year prior to the election. 

(xiii) Candidates for Council, School and Park Board should require 
25 nominators and for Mayor, should require 100 nominators. 

(xiv) That the company vote be abolished; and the non-resident 
vote be abolished. 

6. Mrs. Irene Foulks, #802-4691 West 10th Avenue, Vancouver, B.C. 

Mrs. Foulks, speaking for herself, submitted a brief which was 
directed in the main toward matters affecting the school system. 
Her points of emphasis were: 

(i) That for the Council, there should be a full ward system 
with about 21 wards. 

(ii) That the full ward system be applied to the election of 
school trustees with one trustee elected from each of 21 
wards 

or 

alternatively, establish 22 wards, from which would be 
elected 11 trustees. 

(iii) That the salary of School Trustees be raised to at least 
$3,000 per year. 

(iv) That the trustee elected by ward would be expected to 
help raise the educational level within his community. 

The burden of Mrs. Foulks' brief is to present arguments 
to establish that the ward system of election for School Trustees 
would be successful in bringing about a higher degree of community 
involvement in the education system and would enable a candidate 
for School Trustee, lacking substantial finances to stand a better 
chance of election. 


ADDITIONAL COMMENTS 

The following comments were made by speakers during the 
question period: 

(a) Mrs. H. Thomas - That there be a Community Council of 

20 persons elected in each ward to whom 
the ward Aldermen would be responsible. 

(b) Mr. Hewson - Suggested that the form of plebiscite should 

give alternatives. 

(c) Mrs. J. Dunlop - Suggested that rather than offer alternatives, 

the Council should, through the plebiscite, 
ask direct questions from the electorates. 


The meeting adjourned at approximately 10:15 p.m. 


********** 


if/, 

CISTRIBUTED MONDAY 

REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON CIVIC DEVELOPMENT 


May 10, 1973 


A meeting of the Standing Committee of Council on Civic 
Development was held on Thursday, May 10, 1973, at 9:30 a.m., in 
the No. 1 Committee Room, third floor. City Hall. 

PRESENT ; Alderman Hardwick (Chairman) 

Aldermen Bowers, Gibson and Massey 

ABSENT: Alderman Pendakur 


CLERK: M. James 


Adoption of Minutes 

The Minutes of the meetings of February 1st, 15th, March 8th, 
15th, April 5th, 12th, 17th and 19th, 1973, were adopted. 

RECOMMENDATIONS 

1. Broadway: Cambie to Granville 

The Committee referred to the outstanding instruction to the 
Director of Planning and Civic Development re heights limits in 
the commercial areas and other areas in the Fairview Slopes. These 
instructions had been outstanding since September and November, 1972. 
The Committee noted that the development of buildings with certain 
heights on Broadway between Cambie and Granville would have a 
direct effect on the developments in the Fairview Slopes area. 

The Committee then referred to a report of the Planning 
Department dated May 1, 1969, which made reference to the then 
rezoning application of the Vancouver General Hospital for certain 
lands adjacent to its development on 12th Avenue. The Committee 
noted the conditions imposed by Council at the Public Hearing of 
June 26, 1969, as a result of the application of the Vancouver 
General Hospital for the CD-I zoning. 

The Chairman noted that the expansion of hospital facilities 
had a multiplier factor in connection with related ancillary services 
in the area and the increase in employment. This had a direct 
effect upon the congestion noted on Broadway at the present time. 
The Chairman also noted the apparent proposal of the Federal 
Government to make Shaughnessy Military Hospital available as a 
general hospital for the Lower Mainland. It was reported that 
Shaughnessy Military Hospital presently had beds empty, and the 
Committee noted there was a great deal of open space on the 
Shaughnessy Military Hospital site. 

The Chairman brought to the attention of the members of the 
Committee, a recent report submitted to the Greater Vancouver 
Regional Hospital District suggesting an expansion of neo-natal 
and gynecological services at Vancouver General Hospital. As 
this would have a direct effect on the density of the hospital 
development, the Chairman asked the Committee members if they 
felt this increase was something the City of Vancouver should 
say something about. 

The Committee and staff present, made the following 
observations : it would be improper for the City of Vancouver 
to suggest that it planned health services; we should think of 
the patients and the needs of the City; from an emergency point 
of view, it is imprudent to have all facilities centralized in 
one hospital; we should express general principles to the 
Vancouver General Hospital; employment generated by this health 
services complex must be considered as must be the intensity of 
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Clause No. 1 continued 

the development on this site; there has been some medical opinion 
expressed that V.G.H. should not be allowed to grow larger and 
that a much slower pace of growth is required; the City must 
relate employment to traffic flow; the Committee members noted 
the change in traffic experienced in the area since the report 
of the Director of Planning and also noted the parking problems. 

Dr. Harry Purdy, Chairman of the Advisory Committee to the 
Regional District, was present at this meeting and spoke to the 
Committee. Dr. Purdy advised that the plans for the Vancouver 
General Hospital at the present time were rehabilitative rather 
than an increase in the number of beds at this Hospital. 

Dr. Purdy outlined the role the Vancouver General Hospital 
will play in providing health care services to the Lower Mainland. 
The Vancouver General Hospital is the senior referral hospital in 
the Province providing diagnostic and treatment which is not 
allowed in the other hospitals in the Regional District. The 
next level of care is provided at St. Paul's and the Royal 
Columbian, and the third level is provided by the general community 
hospitals, i.e. Richmond and Burnaby General Hospitals. 

Dr. Purdy advised that the Advisory Committee has done studies 
to see what is needed to put Shaughnessy in condition as a 
community hospital. This study has been sent to the Minister of 
Health Services and Hospital Insurance where it is being costed. 
If this costing proves feasible, then the next step is to negotiate 
the transfer of Shaughnessy Military Hospital to the Regional 
District. The Department of Veterans Affairs has offered 
$7.5 million plus George Darby and Shaughnessy Hospital less the 
cost of land values and Dr. Purdy recommended that the Committee 
wait until the Minister of Health Services and Hospital Insurance 
supplies the detail costing estimates. The Committee agreed with 
Dr. Purdy ' s recommendation and instructed that a meeting be held 
with Dr. Purdy after the report on costs is made available. 

After the above discussions, the Committee 

RECOMMENDS 

(a) that the Vancouver City Council seek discussions with the 
Minister of Health Services and Hospital Insurance on the 
future use of Shaughnessy Military Hospital as its use 
relates to the developmental priority of the City of 
Vancouver and 

(b) express to the Greater Vancouver Regional Hospital District 
the desire of the Vancouver City Council that the concentration 
of medical facilities at the Vancouver General Hospital not be 
increased above the present and that needed facilities be 
placed elsewhere. 

2. Transportation Strategy, Transit Study Needs 

The City Engineer and the Director of Planning and Civic 
Development reported to your Committee on transporation strategy, 
transit study needs and submitted, for the consideration of your 
Committee, a report which suggests certain recommendations that 
Council adopt and advise the Greater Vancouver Regional District 
of this adoption. The Committee reviewed these in some detail, 
and after amendment, 

RECOMMENDS that the Vancouver City Council advised the Greater 
Vancouver Regional District of the following: 


cont ' d. 


Standing Committee of Council 

on Civic Development, May 10, 1973 

Clause No. 2 continued 


3 


(a) The City Council policy and position on transportation planning 
strategy as outlined in the table above; 

(b) The City Council position on the future of the Downtown 
Peninsula is: 

(i) there will be continued growth; 

(ii) all development will be carefully guided by reduction 
in presently permitted densities, stress on environ- 
mental quality and concern for livability; 

(c) For purposes of continued work on the downtown plan and 
transporation planning, the future downtown employment is 
forecast to be 125,000 to 150,000 by the year 2000; 

(d) That for the second level of transit services in the Downtown, 
a grade separated facility will be required and that our staff 
will report to this Committee on the kinds and timing of 
studies necessary to bring that about; 

(e) The City Council suggests that the use of rail rights-of-way 
for rapid transit should be pursued as soon as possible with 
the appropriate railway authorities; 

FURTHER RECOMMENDS that the staff be instructed to report to this 
Committee on the utility of the Dunsmuir Street railway tunnel and 
related matters in a grade separated system. 


The meeting adjourned at approximately 11:15 a.m. 


CITY OF VANCOUVER 
SPECIAL COUNCIL - MAY 15, 1973 
PUBLIC HEARING 

A Special meeting of the Council of the City of Vancouver 
was held in the Council Chamber on Tuesday, May 15, 1973, at 
7:30 p.m., for the purpose of holding a PulJlic Hearing to amend 
the Zoning and Development By-law. 

PRESENT: Mayor Phillips 

Aldermen Bowers, Harcourt, Hardwick, 
Linnell, Massey, Pendakur, 
Rankin and Vol rich 

ABSENT: Alderman Gibson (Leave of Absence) 

Alderman Marzari 

CLERK TO THE COUNCIL : M. James 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT this Council do resolve itself into Committee of the 
Whole, Mayor Phillips in the Chair, to consider proposed amendments 
to the Zoning and Development By-law. 

- CARRIED UNANIMOUSLY 

1 . Britannia Community Services Centre 

An application was received from the Director of planning and 
Civic Development to rezone all lands bounded on the north by the 
lane south of Venables; on the east by the lane immediately west 
of Commercial Drive and the westerly boundary of the lands fronting 
Commercial Drive; on the south William Street with the exclusion 
of Lots 21-24 inclusive. Block 38, D.L. 264A ; on the west McLean 
Drive, 

From: RS-1 One Family Dwelling District and 
RM-3 Multiple Dwelling District 

To: CD-I Comprehensive Development District 

The Technical Planning Board recommended approval of the 
application, subject to the uses being restricted by by-law to: 

- achoola, gymnasium, awimming pool, ice rink, 
library, playfields, ancillary recreational 
facilities and other customary ancillary uses 
including off-street parking 

- any new development pursuant to this By-law 
shall not exceed 40 feet in height 

- the floor space ratio not to exceed 0,45 gross. 

Any development or redevelopment of the area is to be 
first approved by the Technical Planning Board after 
advice from the Design Panel and after consultation with 
the City Planning Commission as they having particular 
regard to the spacings of the building, suitable off-street 
parking and loading on site, treatment of the open 
portiona of the aite and vehicular ingress and egress 
thereto. 

The Vancouver City Planning Commission approved the appli- 
cation subject to the same conditions as noted by the Technical 
Planning Board and the Commission requested that consideration 
be given to building a regulation sized ice-rink concurrently 
with the first phase of the development. 
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Britannia Community Services Centre (cont'd ) 

Mr. W.E. McCartney, 1471 William Street, advised the Public 
Hearing that his home is one of the properties required for 
Britannia Community Services Centre and he asked for a home to 
replace the one he is losing. He also asked for a fair deal 
and referred to the concept of a "home for a home". 

Mr. Norman Buczak, 4317 Victoria Drive, asked for information 
on 'comprehensive' in the description of CD-I Comprehensive 
Development District. The Mayor replied. 

The Mayor called for further persons interested; there being 
none, it was, 

MOVED by Aid. Bowers, 

THAT the application be approved subject to the uses being 
restricted by by-law to: 

- schools, gymnasium, swimming pool, ice rink, library 
playfields, ancillary recreational facilities and other 
customary ancillary uses including off-street parking 

- any new development pursuant to this By-law not exceeding 
40 feet in height 

- the floor space ratio not exceeding 0.45 gross 

FURTHER THAT any development or redevelopment of the area 
being first approved by the Technical Planning Board after advice 
from the Design Panel and after consultation with the City 
Planning Commission as they having particular regard to the 
spacings of the building, suitable off-street parking and loading 
on site, treatment of the open portions of the site and vehicular 
ingress and egress thereto. 

- CARRIED UNANIMOUSLY 

2. Lots 13 & 14, Sub. 14, Block C, D.L. 183 

An application was received from Mr. D. M. Black to rezone 
Lots 13 & 14, Sub. 14, Block C, D.L. 183, situated on the north 
side East Pender Street between Woodland and Commercial Drives, 

From: RM-3 Multiple Dwelling District 
To: M-1 Industrial District 

The Technical Planning Board and Vancouver City Planning 
Commission recommend approval. 

The Mayor asked for interest from the audience. One person 
asked for information on the development presently put up at 
1683 East Pender Street which is not part of the lands under 
appl ication . 

There being no speakers, it was, 

MOVED by Aid. Pendakur, 

THAT the application be approved. 

- CARRIED UNANIMOUSLY 
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3, Lot 10 except E.25', Block 30, D.L, 182, Parcel A of 
Lot 10, Block 30, D.L. 182 and Lot 5, Block 30, 
D.L, 182 


An application has been received from Mr. T. Price to rezone 
Lot 5, Block 30, D.L. 182, situated on the south side of Parker 
Street and Lot 10 except E,25' and Lot 10 of Block 30 situated 
on the north side of Napier Street, between Clark and Odium 
Drives , 

From: RM-3 Multiple Dwelling District 
to: M-1 Industrial District 

The Technical Planning Board recommended as follows: 

(a) Lot 5. Block 30. D.L. 182 

The application to re zone this portion of the above 
property from RM-3 Multiple Dwelling District to 
M-1 Industrial District be approved, subject to the 
ovmer first dedicating the easterly 3' to provide an 
ultimate 20' City lane, Rezoning of this lot could 
be approved separately from the other two subject 
pares Is , 

(b) Lot A of 10 and Lot 10 except E.25'. Block 30. D.L. 182 

With reference to (b) the Technical Planning Board submitted 
three alternative recommendations: 

(i) Approval of City Council is first obtained on a report 
from the Supervisor of Property and Insurance for the 
purchase of the westerly 12' of Lot 10 except K.25' by 
the owners of Lots E, F, G and H, same to be adHed to 
their lots, with they collectively arranping vehicular 
ingress and egress to their subject properties, and 
provided Mr. T. Price acquires the easterly 1 iVj' of 
Lot 10 except E.25', same to be consolidated with Lot A 
of 10 and so registered in the Land Registry Office 
after dedication of the easterly 3' of Lot A for City 
lane . 

In addition, the scheme of development is to be first 
approved by the Technical Planning Board, having 
regard to the RM-3 apartment zoning to the east of 
the north-south City lane. 

(ii) City Council, by resolution, designate the westerly 
12' of Lot 10 except E , 25 ' as a street, which would 
temporarily give vehicular and pedestrian access to 
Lot E, F, G and H and subject to Mr. Price acquiring 
the easterly ll'g' of Lot 10 except E,25' , same to be 
consolidated with Lot A of 10 and so registered in the 
Land Registry Office after dedication of the easterly 
3' o^ Lot A of 10 for City lane. 

In addition, the scheme of development is to be first 
approved by the Technical Planning Board, having 
regard to the RM-3 apartment zoning to the east of the 
north-south City lane. 

^ii) Approval of City Council is first obtained on reoort 
from Supervisor of Property and Insurance, for the 
purchase of the existing City-owned lot, being Lot ^0 
except E.25' with satisfactory arrangements being made 
to provide vehicular and pedestrian access to the rear 
of Lots E, F, G, and H for as long as each lot. is 
wholly used for residential purposes. 

Also, the easterly 3' of the site is to be dedicated 
to the City for lane purposes and the balance of th«" 
lots to be first conaolidated into one parcel and Si-" 
registered in the Land Registry Office, 
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Clause #3 continued : 
FURTHER , 

That should any, condition endorsed by Council not be 
complied with by the owners in order to permit enactment 
of the amending by-law with 120 days of approval at the 
Public Hearing, the said approval phsl 1 then expire. 

In addition, the scheme of development is to be first 
approved by the Technical Planning Board, having regard to 
the RM-3 Multiple Dwelling District to the east of th* n-^rth- 
south City lane. 

The Vancouver City Planning Commission recommended (a) as 
per the Technical Planning Board recommendation and endorsed 
alternative (iii) of (b) with the proviso that an eighteen- 
month repurchase option be attached to the sale of the City-owned 
Lot 10, except E.25' Block 30, D.L. 182. 

Mr. Hans Wirsching, 894 Bute Street as the owner of 
1032 Clark Drive, one of the properties abutting on the rezoning 
application lands, advised that he offered to purchase land from 
Mr. Price but that Mr. Price advised him he was not interested 
in selling. Mr. Wirsching advised the meeting he would like to 
purchase 12-feet of the City property, or more if possible, to 
provide rear access. 

Mr. Price spoke and referred to the original need to purchase 
this land for use for off-street parking for his business and he 
advised Council he was forced to buy Lot A to get Lot 5 for his 
off-street parking. 

Mr. Torino, owner of Lot E, asked for addition to his property 
by way of purchase from the City to help make the property more 
saleabl e . 

Mrs. Dillon, agent for Mr. Price, spoke on the history of the 
matter and again advised that Mr. Price did not want Lot A but 
had to buy it in order to get Lot 5. 

There being no further speakers, it was, 

MOVED by Aid. Hardwick, 

THAT rezoning of Lot 5, Block 30, D.L. 182, from RM-3 Multiple 
Dwelling to M-1 Industrial District, be approved, subject to the 
owner first dedicating the easterly 3' to provide an ultimate 
20' City lane; 


FURTHER THAT Lot A of 10 and Lot 10 except E. 25', Block 30, 

D. L. 182, be rezoned M-1 Industrial District subject to approval 
of City Council first being obtained on a report from the Super- 
visor of Property and Insurance for the purchase of the westerly 
12' of Lot 10 except E. 25' by the owners of Lots E,F,G and H, 
same to be added to their lots, with they collectively arranging 
vehicular ingress and egress to their subject properties and 
provided Mr. T. Price acquires the easterly llj' of Lot 10 except 

E. 25', same to be consolidated with Lot A of 10 and so registered 
in the Land Registry Office after dedication of the easterly 3' of 
Lot A for City Lane and, in addition, the scheme of development being 
first approved by the Technical Planning Board, having regard to 

the RM-3 apartment zoning to the east of the north-south City lane, 

AND FURTHER THAT should any condition endorsed by Council not 
be complied with by the owners in order to permit enactment of the 
amending by-law with 120 days of approval at the Public Hearing, 
the said approval shall then expire and in addition, the scheme of 
development being first approved by the Technical Planning Board, 
having regard to the RM-3 Multiple Dwelling District to the east of 
the north-south City lane, 

- CARRIED UNANIMOUSLY 
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4. Application to amend Section 7(1) of the Zoning 
and Development By-law No. 3575 


The Deputy Director of Planning and Civic Development submitted 
an application to amend Section 7(1) of the Zoning and Development 
By-law No. 3575 as follows: 

"Every person who commits an offence against this By-law is 
liable to a fine and penalty of not more than $500 and not 
less than $50 for each offence in default of payment thereof, 
or in the alternative, to imprisonment for any period not 
exceeding two months". 

The Technical Planning Board and Vancouver City Planning 
Commission recommend approval , 

There were no speakers on this item, 

MOVED by Aid. Rankin, 

THAT the application be approved. 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Linnell, 

THAT the Committee of the Whole rise and report, 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Linnell, 
SECONDED by Aid, Hardwick, 

THAT the report of the Committee of the Whole be adopted, 

- CARRIED UNANIMOUSLY 

MOVED by Aid, Rankin, 
SECONDED by Aid, Linnell, 

THAT this Council go on record as supporting the proposition 
of full exchange value to home owners for property acquired under 
threat of expropriation where the homeowners own and live in the 
property to be acquired; 

AND FURTHER THAT the particular case of Mr. W,E, McCartney 
be referred to the Board of Administration for report to Council, 

- CARRIED UNANIMOUSLY 


The Special meeting of Council adjourned at approximately 
8:50 p.m. 


*** 


The foregoing are Minutes of the Special Council (Public 
Hearing) Meeting of May 15, 1973, adopted, as amended, on 
May 29, 1973. 



CITY OF VANCOUVER 
SPECIAL COUNCIL MEETING 
MAY 17, 1973 

A Special Meeting of the Council of the City of Vancouver 
was held in the #1 Committee Room, City Hall, on Thursday, May 17, 
1973 at approximately 1:30 p.m. 

PRESENT : Mayor Phillips 

Aldermen Bowers, Harcourt, Hardwick, 
Linnell, Massey and Volrich 

ABSENT : Alderman Gibson (Leave of Absence) 
Alderman Marzari 
Alderman Pendakur 
Alderman Rankin 

CLERK TO THE COUNCIL : M. James 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Bowers, 
SECONDED by Aid. Linnell, 

THAT Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 

1 . Service Stations and Car Washes 

In 1972 the B.C. Petroleum Association approached Council on 
a meeting re Council 's policy on service stations and car washes 
in the City. Due to work disruption in 1972 this was not proceeded 
with and the Association again petitioned Council for a meeting 
on March 20, 1973. 

This meeting was called to meet with representatives of the 
Association and the following members of the Association were 
present : 

John Mclntyre - Shell Canada Limited 

Oak Naftel - Texaco Canada Limited 

Al Seward, Gulf Oil Canada Limited 

John Plummer - Imperial Oil Limited 

Stan Knapp - Home Oil Distributors Limited 

Mr. Mclntyre, acting as spokesman, read and filed a brief 
which requested certain actions by Council to amend the present 
policy so that fewer of the applications for renovations and minor 
reconstruction of service stations would have to be processed 
through Council and that Council would take into account the needs 
of the oil companies to provide differing types of service through 
their stations as the motoring public needs changed. 

Mr. Mclntyre made specific mention of automatic car washes 
of various types and referred to incidents previously before Council 
where a considerable amount of work had been done by the company 
only to have the application refused by Council at the last step. 

The brief noted the number of service stations in the City 
decreased 10% in the period 1962 - 1972 but that the gallons of 
gasoline sold were increased 50%. This, the delegation suggested, 
was a result of more efficient service stations being provided 
to service the customers more economically. 

After finishing the reading of the brief the members of Council 
observed the feelings of the general public in the matter and noted 
that although there seemed to be statistically a reduction in the 
number of service stations, the size and impact on the neighborhood 
of those remaining had to be taken into account as many of them had 
been increased in size when two stations serving the same general 
area were consolidated into one larger unit. 
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Service Stations and 
Car Washes (cont'd) 

The members of Council also noted the numerous public complaints 
in connection with the various car wash operations and the representa 
tives of the Association admitted that the quieter "wand", self-serve 
washes were being replaced by the automatic "tunnel" washes with 
or without dryers. The ones with dryers do have a very significant 
noise level when operating. 

Mention was also made of the detrimental effects which service 
station operations can have on commercial areas by disrupting the 
continuity of the pedestrian retail activity. 


At this point Mr. Mclntyre read the following: 
" Recommendations 

1. The Legislative Committee would recommend to the City of Vancouver 
that it be permitted to work closely with the Planning Authority 
of the City so that recommendations made by the Association with 
regard to authority levels may be brought to a decision as soon as 
possible. 

2. The Legislative Committee recommends that a set of rules covering 
car washes be developed. I'hese rules would recognize the specific 
differences emd application of the various types of car wash 
facilities. The Committee would offer its direct assistance to 
the City in developing such regulations, " 

The members of Council and the representatives of the 
Association then discussed what specific points might be under- 
taken jointly to amend the by-law and Council policy so that the 
concerns of both parties could be best considered. It was agreed 
that the problem seemed to break down into four general classes: 

- minor alterations and renovations of existing stations 

- change in form of service or rebuilding on a site 

- new service stations 

- car washes 

After further consideration, it was, 

MOVED by Aid. Volrich, 

THAT the Standing Committee of Council on Community Development 
continue discussions with the B.C. Petroleum Association with 
particular reference to develop a definition of car wash, what 
level of Civic authority could best handle what type of alterations 
to present service stations and how to include service station and 
other automotive services into an integrated planning approach in 
each community. 

- CARRIED UNANIMOUSLY 

2 . Canada Development Corporation 

Alderman Hardwick, with tho leave of members of Council 
present, raised tho report that tho Interim Board ol' Directors ol" 
tho Canada Development Corporation wore looking at other locations 
in eastern Canada for a head office site rather than Vancouver, 
which had been indicated by the Federal Government and the 
Prime Minister as the head office location. 

After general discussion and agreement, it was, 

MOVED by Aid. Hardwick, 

THAT the Mayor be requested to contact the Minister of 
Finance for Canada to reiterate Vancouver's position that the 
Council feels Vancouver is a suitable location for the Canada 
Development Corporation and that it supports previous statements 
of the Federal Government and the Prime Minister to that end. 


- CARRIED UNANIMOUSLY 
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3 . Waterfront Study - Project Manager 

With the agreement of the members of Council present, Alderman 
Massey raised the matter of the necessity of recruiting, for a 
period of approximately two years, a project manager on a contract 
basis for the Waterfront Study, the Study having been authorized 
by Council previously. 


MOVED by Aid. Massey, 

THAT the Director of Personnel Services, in consultation 
with the Director of Planning and Civic Development, be authorized 
to advertise for a Project Manager for the Waterfront Study, 
on a contract basis, for a period not to exceed two years. 


MOVED by Aid. Bowers, 
SECONDED by Aid. Hardwick, 

THAT the report of the Committee of the Whole be adopted. 


The Special Council meeting adjourned at approximately 3:15 p.m. 


The foregoing are Minutes of the Special Coiuicil Meeting of May 
17, 1973, adopted on May 29, 1973. 


- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 


MOVED by Aid. Bowers, 

THAT the Committee of the Whole rise and report. 


- CARRIED UNANIMOUSLY 


- CARRIED UNANIMOUSLY 


**** 



CITY OF VANCOUVER 


SPECIAL COUNCIL - MAY 17, 1973 


A Special Meeting of the Council of the City of Vancouver was 
held on Thursday, May 17, 1973, in No. 1 Committee Room, at 7:30 p.m. 


PRESENT ; Deputy Mayor Rankin 

Aldermen Harcourt, Hardwick, Linnell, Marzari 
and Volrich. 

ABSENT ; Mayor Phillips (Civic Business) 

Aldermen Bowers and Massey (Civic Business) 
Alderman Gibson (Leave of Absence) 
Alderman Pendakur 


CLERK TO 

THE COUNCIL ; R. Henry 


Local Improvements on the Initiative 
and by Petition 

MOVED by Aid. Linnell, 
SECONDED by Aid. Hardwick, 

THAT this Council resolve itself into a Court of Revision for 
the purpose of hearing complaints against the proposed assessments 
or the accuracy of frontage measurements, or any other complaint 
which persons interested may desire to make and which is by law 
cognizable by the Court, Deputy Mayor Rankin in the Chair. 

- CARRIED UNANIMOUSLY. 


COURT OF REVISION 

Pavements and Curbs, Street Lighting on 
the Initiatve Schedule #41^ 

and 

Pavements and Curbs, Lane Pavements, Sidewalks 
by Petition Schedule #419 

The Court received from the Assessment Commissioner, Schedules 
#4l3 and #419 listing a number of Local Improvement projects at 
various locations on the initiative and by petition. The Court 
noted that 14 projects in Schedule #41^ had been defeated as a 
result of sufficiently signed petitions against the proposed works. 
The projects listed in Schedule #419» all by petition, had been 
requested by the majority of the assessed owners by means of 
sufficiently signed petitions. 

The Assessment Commissioner submitted the following report with 
respect to Project No. 6, the installation of pavements and curbs on 
ooth sides of McLean Drive from 2nd Avenue to 3rd Avenue; 

"The assessable properties abutting this project are zoned 
Multiple. (R.M.3) One of these properties has flankage 
on this project and is presently used as a single family 
residence. The multiple annual rate per foot applicable 
in this case is $2.09. Under Section 67 of the Local 
Improvement Bylaw, Council may reduce the special assess- 
ment in certain cases where deemed unjust. In this case 
we are recommending an adjustment of the special assess- 
ment, giving the normal residential relief on flankage 


cont ' d 
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properties at the estimated multiple rate. This is in 
accordance with the Council resolution of October 5, 1971 
where it was provided that properties which are developed 
in this way receive residential flankage allowance but be 
charged at the Multiple rate. This special allowance 
would continue as long as the property is used on a single- 
family basis by the current owner. The property concerned, 
and the effect of the proposed adjustment is as follows 
(estimated rates): 

Lot 24, Block 70, District Lot 264A 

Annual cost at present calculation - 

759^ of 124' at $2.09 = $194.37 

Annual adjusted cost calculation - 

25?^ of 124' at $2.09 = $ 64.79" 

MOVED by Aid. Linn ell, 
SECONDED by Aid. Har court, 

THAT the foregoing recommendation of the Assessment Commissioner 
concerning Lot 24, Block 70, D.L. 264A, be approved. 

- CARRIED UNANIMOUSLY. 


MOVED by Aid. Har court, 
SECONDED by Aid. Linnell, 

THAT Schedules l+lS and 419 as submitted by the Assessment Com- 
missioner and amended by this Court, be approved. 

- CARRIED UNANIMOUSLY. 


MOVED by Aid. Hardwick, 
SECONDED by Aid. Har court, 

THAT the Court of Revision rise and report. 

- CARRIED UNANIMOUSLY. 


COUNCIL 


MOVED by Aid. Hardwick, 
SECONDED by Aid. Harcourt, 

THAT the report of the Court of Revision be received. 

- CARRIED UNANIMOUSLY. 


Local Improvement Subsequent Procedure - 
Schedules 41^ and 419 

The Council received the following representations speaking to 
the projects listed: 

Pro j ect 

Sch. No. No. Comments 


R. Mann 31 Commented on the type of 

lighting proposed and criti- 
cized the notification post- 
card. 


cont ' d 
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Local Improvement Subsequent Procedure - 
Schedules 41^ and 419 (cont 'd. ) 


Sch. No. 


Pro j ect 
No. 


Comments 


Messrs. Spinks, 
Boyes, Blakey ^ ^ 


47 


Opposing project. Stated that 
people had moved since petition 
circulated. Some property 
owners coerced into signing 
petition, and drainage problems. 


R. Kincade 


419 


30 


Supported project and asked 
that trees be left intact and 
boulevard be re-landscaped 
properly. 


Betty M. Ho 


419 


52 


Opposing project. Lane may be us 
as traffic shortcut to Queen 
Elizabeth Park. 


G. Robertson 419 


51 


In favour but suggested speed 
bimps in lane. Also complained 
of drainage problem. 


Thea Kekula 419 
(Also repre- 
senting Mrs. 
Favell) 

W.R. Penny 419 


34 


36 


Opposed and requested withdrawal 
of two signatures. 


Expressed concern re watermain 
and advised three houses sold 
since petition circiilated. 


R. Cates 


419 


23 


Commented re soil condition sind 
maintenance of street later. 


M. Kazan 419 76 Letter filed suggesting project 

be a City expense entirely 
because of arterial street. 

D. McGill 41^ 1^ In favour but concerned re 

parking situation on property. 

W. Lewis 419 ^4 As Pearson Hospital will benefit 

requested that Provincial 
Government share in costs. 


Letters from Mr,. W.J. Wright re Project 413/59 & 60, objecting to 
two Projects, a letter from K.P. Groves, 41^/59, objecting and a 
petition re 418/25 objecting, was noted by the Council. 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT the letter's referred to above be received. 

- CARRIED UNANIMOUSLY. 


J 
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Council also noted a report from the Deputy City Engineer 
dated May 15» 1973 » recommending certain projects be undertaken. 
The Council took action on the various projects as follows: 

MOVED by Aid. Linnell, 
SECONDED by Aid. Hardwick, 

THAT Project 34, Schedule 419, not be proceeded with at this 

time. 

- CARRIED UNANIMOUSLY. 


MOVED by Aid. Linnell, 
SECONDED by Aid. Hardwick, 

THAT Project No. 36, Schedule 419, be approved, but that the 
City Engineer ascertain that the watermain is in reasonably good 
condition. 

- CARRIED UNANIMOUSLY. 


MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT Project No. 51 and 52, Schedule 419, be deferred pending 
a report on the implications of lane paving to major traffic gener- 
ators . 

- CARRIED UNANIMOUSLY. 


MOVED by Aid. Hardwick, 
I SECONDED by Aid. Har court, 

! THAT Project No. 47, Schedule 419, be deferred and the owners 

i affected be balloted to obtain their opinion as to whether this 
i local improvement project be carried out. 

- CARRIED UNANIMOUSLY. 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Har court, 

(a) THAT the balance of the Initiative Projects in Schedule 
41^ except the defeated Items 4, 10, 11, 24, 2^, 29, 30, 
31, 3B, 44, 45, 46, 51 and 54, be undertaken. 

(b) The balance of the Petition Projects in Schedule 419, 
be undertaken. 

(c) The 1973 Street Lighting Capital Budget be approved in 
i advance to the extent of approximately $6,000. 

I - CARRIED UNANIMOUSLY. 


The Council adjourned at approximately 
^:55 p.m. 


The foregoing are Minutes of the Special Council (Court of Revision) 
Meeting of May 17, 1973, adopted on May 29, 1973. 


MAYOR 


CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 
MAY 29, 1973 

A Regular meeting of the Council of the City of Vancouver 
was held on Tuesday, May 29, 1973, in the Council Chamber at 
approximately 2:00 p,m, 

PRESENT : Mayor Phillips 

Aldermen Bowers, Harcourt, Linnell, 
Marzari, Massey, Pendakur, 
Rankin and Volrich 

ABSENT : Alderman Gibson (Leave of Absence) 

Alderman Hardwick 

CLERK TO THE COUNCIL : D, H, Little 

PRAYER The proceedings in the Council Chamber were opened with 

prayer , 

ACKNOWLEDGMENT 

Mayor Phillips acknowledged the presence in the Council 
Chamber of students from Britannia Secondary School under the 
direction of Mrs. P, Colford; students from Prince of Wales 
Secondary School, under the direction of Mr, Frizell and students 
from Vancouver City College, under the direction of Mrs, J. Kline, 

'IN CAMERA ' MEETING 


The Deputy City Clerk advised that the 'In Camera' Committee 
approved the items for the 'In Camera' meeting later this day with 
the exception of one, a report of the Special Committee re Cemetery 
Matters and that it had been unanimously agreed that this item be 
considered by the Council in open meeting, 

ADOPTION OF MINUTES 

MOVED by Aid, Pendakur, 
SECONDED by Aid, Linnell, 

THAT the Minutes of the Regular Council meeting (with the 
exception of the 'In Camera' portion) dated May 15, 1973, be adopted, 

- CARRIED UNANIMOUSLY 

MOVED by Aid, Pendakur, 
SECONDED by Aid, Linnell, 

THAT the Minutes of the Special Council meeting (Public Hearing) 
dated May 15, 1973, be adopted, except that Alderman Marzari be 
recorded as present at the Public Hearing. 

- CARRIED UNANIMOUSLY 

MOVED by Aid, Pendakur, 
SECONDED by Aid, Linnell, 

THAT the Minutes of the Special Council meeting dated May 17, 
1973, be adopted , 

- CARRIED UNANIMOUSLY 

MOVED by Aid, Pendakur, 
SECONDED by Aid, Linnell, 

THAT the Minutes of the Special Council meeting (Court of 
Revision), dated May 17, 1973, be adopted. 

- CARRIED UNANIMOUSLY 
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COMMITTEE OF THE WHOLE 

MOVED by Aid. Linnell, 
SECONDED by Aid. Pendakur, 

THAT the Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 


Arbutus-Burrard Connector 

The Assistant City Engineer, Traffic & Transportation, gave an 
oral explanation with respect to the Arbutus-Burrard Connector and 
answered questions of various members of the Council. 

2. 

401 Freeway Connection to 
Second Nar rows Bridge 

The Assistant City Engineer, Traffic & Transportation, gave 
an oral explanation and historical report with regard to proposed 
connection of the 401 Freeway with the Second Narrows Bridge and 
advised of negotiations with the Provincial Government and the 
Council's policy on the matter to date. 

A representative of the Hastings Sunrise Action Council 
appeared and submitted a brief setting out resolution in opposition 
to proposed extension of the 401 Freeway to the Second Narrows 
Bridge, together with other information, including temporary 
solutions . 

MOVED by Aid. Pendakur, 

THAT the brief submitted by the organization be received and 
referred to the appropriate officials for report and these officials 
include in such report alternative solutions to the freeway link; 

FURTHER THAT the Committee of Alderman Linnell and Alderman 
Rankin be asked not to meet further with the Provincial authorities 
on this subject in the meantime. 


3 . Columbia/Quebec Connector 

Reference was made to future report and meeting with concerned 
groups on the Columbia/Quebec Connector question and, therefore, 
with Council agreement it was directed by the Mayor such report be 
submitted, and meeting with concerned groups, be held in two weeks 
time . 


- CARRIED UNANIMOUSLY 


REPORT REFERENCE 


1 . 


- CARRIED UNANIMOUSLY 


UNFINISHED BUSINESS 


It was agreed to defer the following matters pending the 
hearing of delegations later this day: 


(a) 


Development Permit Application No. 61467 
3596 East Hastings Street 


(b) 


Vancouver Society for Asian Art 
Suitable Site for Museum 
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COMMUNICATIONS OR PETITIONS 

Grant Request: 

Luncheon re Annual Meeting 

B.C. Association of Social Workers 

The Council noted a request from the British Columbia 
Association of Social Workers for a grant of $210.00 to provide 
an official luncheon in connection with the Annual Meeting of 
the Canadian Association of Social Workers to be held in Vancouver 
June 7th - 9th, 1973. 

A further request is made that Council be represented at the 
luncheon and the organization would look forward to Alderman Rankin 
being that representative. 

MOVED by Aid. Marzari, 

THAT the request be approved. 


- LOST 


(Aldermen Bowers, Harcourt, Linnell, Pendakur, 
Rankin, Volrich and the Mayor voted against 
the motion) 

MOVED by Aid. Marzari, 

THAT Alderman Rankin be the Council's representative. 


- CARRIED UNANIMOUSLY 

2. Resignation from Vancouver 
Athletic Commission: 
Edward C. Sweeney 

MOVED by Aid. Volrich, 

THAT the letter of resignation from former Alderman Sweeney 
in respect of membership on the Vancouver Athletic Commission, be 
accepted and an appropriate letter of appreciation be forwarded to 
Mr. Sweeney. 

- CARRIED UNANIMOUSLY 

3. Council Representative: 

Rewards Committee (B .R .Bradshaw Murder ) 

The Police Commission advised of a Rewards Committee which 
is to include a representative of the Council in respect of the 
reward offered by the Board of Police Commissioners in the B.R. 
Bradshaw murder case. The Council is asked to appoint its 
representative to that Committee. 

MOVED by Aid. Harcourt, 

THAT Alderman Volrich be the City Council 's representative 
on this Rewards Committee. 

- CARRIED UNANIMOUSLY 


4. Host Committee re United Nations 

Conference/Exposition on Human Settlements: 1976 

A letter was noted from the Minister of State advising of 
the intention to establish two intergovernmental preparatory 
committees in connection with the forthcoming United Nations 
Conference/Exposition on Human Settlements to be held in Vancouver 
May 31 to June 11, 1976. Particularly, the Host Committee will 
be made up of representatives of the three levels of Government. 
Therefore, the City is invited to name its official to represent 
Vancouver on that Host Committee. 

A further telegram from the Department of External Affairs 
in this regard was noted. cont'd 
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COMMUNICATIONS OR PETITIONS (cont'd) 
Host Committee re United Nations (cont'd ) 

The Mayor spoke to the matter advising he had proposed 
Mr. R. Henry, Administrative Assistant to the City Clerk, as the 
City's representative on this Host Committee. 

MOVED by Aid. Pendakur, 

THAT Mr. R. Henry, Administrative Assistant to the City Clerk, 
be the City's representative on the Host Committee. 

- CARRIED UNANIMOUSLY 

5. Vancouver Representation on 
U.B.C.M. Executive 


A memorandum from the Mayor, dated May 23, 1973, was noted 
in which it is recommended Alderman Volrich be nominated as 
Vancouver's representative on the executive of the Union of 
British Columbia Municipalities; a letter on the matter having 
been received from the U.B.C.M. Executive Director. 

MOVED by Aid; Harcourt, 

THAT Alderman Volrich be nominated accordingly. 

- CARRIED UNANIMOUSLY 

6. Appointment to Special Committee re 
Britannia Community Services Centre Project 

MOVED by Aid. Bowers, 

THAT, pursuant to recommendation from the Mayor, Alderman 
Marzari be appointed Chairman of a Special Committee re Britannia 
Community Services Centre Project, with power to add. 

- CARRIED 

(Alderman Rankin voted in the negative) 

7. Use of Officers' Mess at Jericho 
for Community Purposes 


By memorandum dated May 23, 1973, the Mayor proposed a meeting 
be held on Thursday, May 31st between Council, or a Council Committee, 
and members of the Park Board together with the concerned citizens 
in an endeavour to resolve problems relating to the use of the 
former Officers' Mess at Jericho for community purposes. In this 
regard the Mayor enclosed relevant correspondence. 

MOVED by Aid. Linnell, 

THAT, pursuant to the Mayor's proposal, a meeting be held on 
Thursday, May 31, 1973, from 3:30 to 5:00 p.m., between the Council, 
Park Board and the citizens concerned to discuss this whole matter, 
at which time a report be submitted by the Building Inspector 
and all appropriate officials be present. 

- CARRIED 

(Alderman Massey voted against the motion) 

8. Lane Pavements by Petition: Project #47 
North of Charles and West of Leroi 


The Council on May 17, 1973, after holding a Court of Revision, 
instructed that Project No. 47, in Schedule 419 and relating 
particularly to lane pavements by petition. North of Charles Street 
and West of LeRoi Street, be deferred and the owners affected be 
balloted to obtain their opinions as to whether this local improve- 
ment project should be carried out. 

Mr. M.A. Buble' requested an opportunity to appear before 
Council in explanation of his position on the petition, and requested 
the Council proceed with the project. 

cont 'd . 
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COMMUNICATIONS OR PETITIONS (cont'd) 

Lane Pavements by Petition (cont'd ) 

MOVED by Aid, Bowers, 

THAT Mr, Buble'' be heard when the results of the balloting 
are known and information thereon furnished to Council , 

- CARRIED UNANIMOUSLY 

9, Proclamations: Elderly Citizens' Week 

and Pioneers ' Week 


The Deputy Provincial Secretary furnished copies of separate 
proclamations declaring the week of June 3 to 9, 1973, inclusive 
as Elderly Citizens Week and Pioneers' Week in the Province of 
British Columbia, 

MOVED by Aid. Bowers, 

THAT this information be received, 

- CARRIED UNANIMOUSLY 

10. Gastown Street Market: 
Licensing of Traders 

A Communication dated May 25, 1973, was received from the 
Gastown Merchants Association pointing out that under the terms 
of the existing by-law, individual street traders participating in 
the Gastown Street Market will be required to pay a street 
trading license fee of $50,00 each. The Council is requested to 
modify this requirement in view of the nature of the market. 

The Association expresses its willingness to be responsible 
for collection of individual fees from those participating in the 
market , 

After receiving an oral report from the Corporation Counsel 
and the License Inspector, it was, 

MOVED by Aid, Bowers, 

THAT the License By-law be amended to provide for a category 
to be known as "Public Street Market and Public Market" and the 
Corporation Counsel submit the amending by-law to the next meeting, 

- CARRIED 

(Alderman Rankin voted against the motion) 

MOVED by Aid, Bowers, 

THAT the license fee in such cases be set at $100,00 per 

day , 

- CARRIED UNANIMOUSLY 

MOVED by Aid, Rankin. 

THAT the Gastown Merchants Association be required to submit 
a report on disbursements and charges as a result of the appli- 
cation of this license, and the Association be advised that stall 
vendors are not to be charged a greater rental than is required 
to meet actual expenses of the Association covering the stall 
operation , 

- CARRIED UNANIMOUSLY 

11 , Provincial Insurance Office* Downtown 

The Mayor reported that he had discussed with the Minister 
of Municipal Affairs the matter of accommodating the Government's 
insurance office in the downtown area and was advised that, 
because of the immediate needs of the Government, the lease was 
for a 5-year period and it is intended to review the matter as 
the Government is amenable to working out with the City and the 
Regional District a probable site outside of the downtown area. 
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The Council recessed at approximately 3:45 p.m., and 
following an 'In Camera' meeting in the Mayor's Office, recessed 
to reconvene in open session in the Council Chamber at 7:30 p.m. 

The Council reconvened in the Council Chamber at approxi- 
mately 7:30 p.m., still in Committee of the Whole, Mayor Phillips 
in the Chair and the following members present: 

PRESENT : Mayor Phillips 

Aldermen Bowers, Harcourt, Linnell, Marzari , 
Massey, Pendakur, Rankin and Volrich 

ABSENT : Alderman Gibson (Leave of Absence) 
Alderman Hardwick 


UNFINISHED BUSINESS 

1. Development Permit Application #61467 

3596 East Hastings Street (J. Brown) / 

The Council considered report of the Deputy Director of 
Planning and Civic Development dated April 13, 1973, in which it 
is recommended by the Technical Planning Board and the Vancouver 
City Planning Commission that development permit application to 
use a portion of a gasoline service station site at 3596 East 
Hastings Street for tent trailer sales and rentals, be refused 
in view of the provisions of the Zoning By-law and that the site 
is small for the use. 

Mr. Brown appeared on behalf of his grandson who is proposing 
to conduct this business for a temporary period only. 

After due consideration, it was, 

MOVED by Aid. Harcourt, 

THAT this development permit application be approved for the 
period June 1 to September 30, 1973. 

- CARRIED UNANIMOUSLY 

2. Vancouver Society for Asian Art: 
Suitable Site for Museum 


The Council noted a letter dated April 24, 1973, from the 
President of the Vancouver Society for Asian Art asking the Council 
approve in principle the setting aside of a site for a proposed 
museum for Asian art in Vancouver as this would assist the 
organization in approaching the two senior governments to parti- 
cipate in making possible the museum development. In this respect 
Mr. Rogers appeared, accompanied by other representatives of the 
Society in support of the request. 

MOVED by Aid. Pendakur, 

THAT the Council agree in principle to making a grant of 
land availnblo for a Museum of Asian Arts and the Deputy Director 
of Planning and Civic Dovolopmont bo instructed to work with the 
Society in an endeavour to locate a suitable site, and report to 
Counci 1 . 

- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION. DEPARTMENT OTHER REPORTS 

A. Proposed Commercial Development 
Nanalmo and Pender Streets 

The Deputy Director of Planning and Civic Development submitted 
the following report under date of May 25, 1973: 


"The six lots forming the subject of this current development 
permit application were rezoned from RS-1 Single Family Dwelling 
to C-2 Commercial for the purpose of constructing an office 
building. The rezoning was to be subject to a number of condi- 
tions and these conditions were approved by Council on December 
1, 1972. Most of the conditions were concerned with detail but 
the first condition reads in part: 

"the building to be first redesigned to the satis- 
faction of the Technical Planning Board after advice 
from the Design Panel ..." 

Mr. Funaro, the applicant, agreed by letter to meet all the con- 
ditions . 

The development permit application was filed on February 14, 1973 
and on March 16, 1973 was approved by the TPB, subject to a number 
of conditions, one of which was the approval of the design to the 
satisfaction of the TPB after advice from the Design Panel. 

The Design Panel first considered the application on March 19, 1973 
when they commented that, in their view, the building as proposed 
would form a serious intrusion into the residential area and recom- 
mended to the TPB that the design be referred back to the applicant 
for improvements. On April 16, 1973, the Design Panel again dealt 
with the application and on this occasion, also met the architect. 
The Panel felt that the changes had not materially improved the 
situation from their point of view and recommended that the TPB re- 
fuse the design on the grounds that if executed it would adversely 
affect public amenity. The TPB accepted this recommendation, and 
this action was transmitted to the applicant. 

The TPB again considered this matter at its meeting on May 18th, 
but resolved to take no further action on the matter. 

In essence, the building proposed in the development permit appli- 
cation is not- in itself a poorly designed building; the problem 
arises from the fact that, in the view of the Design Panel, any 
building of this character and size in a predominantly residential 
environment will adversely affect public amenity. 

If Council feel that the design should be approved despite the 
objections of the Design Panel, the other conditions have either 
already been met or can bo met by the applicant. " 


MOVED by Aid. Rankin, 

THAT the design be approved. 

- CARRIED UNANIMOUSLY 

B. BOARD OF ADMINISTRATION 

General Report, May 25, 1973 

WORKS AND UTILITY MATTERS 

The Council considered this report containing four clauses 
identified as follows: 


CI. 1: 


CI 
CI 
CI 


Removal and Relocation of Fire Alarm Boxes 
and Circuits 

Special Studies - Design Data 

Water Main Installation - 1973 Capital Budget 

Tender for the Supply of Ready-Mixed Concrete 


MOVED by Aid. Pendakur, 

THAT the recommendations of the Board of Administration con- 
tained in the foregoing clauses be approved. 


- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION. DEPARTMENT fc OTHER REPORTS (cont'd ) 

Supply of Concrete 

In respect of concrete supply and enquiry of Alderman Bowers 
if a study should be carried out on whether the City should be 
making its own provision for supply of concrete, the Mayor directed 
a previous report on the matter be updated and submitted to 
Council for information. 


SOCIAL SERVICE & HEALTH MATTERS 

MOVED by Aid. Linnell, 

THAT this report on the matter of Social Allowance Rates - 
Persons over 65 years of Age, be received for information. 


- CARRIED UNANIMOUSLY 

FINANCE MATTERS 

The Council considered this report containing clauses 
identified as follows: 


CI. 

1: 

CI. 

2: 

CI. 

3: 

CI. 

4: 

CI. 

5: 

CI. 

6: 

CI. 

7: 


Investment Matters (Various Funds) March 
and April, 1973 
Roster of Conferences 

Construction and Maintenance Division: 

Department of Permits and Licenses 

Use of 306 Abbott Street when vacated by 

No. 1 Health Unit 

Organization of Health Inspectors 

Planning Department Work Schedule 

Rental of Stage Lighting Equipment Units 

to Theatre in the Park 


Action was taken as follows: 

MOVED by Aid. Bowers, 

THAT the recommendation of the Board of Administration con- 
tained in Clause 2 of the report be adopted, with the exception 
that Regulation No. 45 be amended by striking out the following: 

"The conference must be one of those listed on the 
roster submitted to and approved by Council in 
1966, or as subsequently amended". 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Pendakur, 

THAT the recommendations of the Board of Administration 
contained in clauses 1, 4 and 5 of the foregoing report be 
approved . 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Linnell, 

THAT the recommendation of the Board of Administration con- 
tained in Clause 3 of the foregoing report be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Rankin, 

THAT the recommendation of the Board of Administration con- 
tained in Clause 6 of the above report be approved. 

- CARRIED 

(Alderman Massey voted against the motion) 

MOVED by Aid. Bowers, 

THAT the recommendation of the Theatre Manager respecting 
rental of stage lighting equipment units to Theatre in the Park, 
as set out irl clause 7 of the report, be approved. 


- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION. DEPARTMENT OTHER REPORTS (cont'd) 

General Report (cont'd) 

PERSONNEL MATTERS 

Leave with Pay: 
Mr. John Winsor 

MOVED by Aid. Rankin, 

THAT, pursuant to recommendation of the Deputy Director of 
Planning and Civic Development contained in this report, 
Mr. John Winsor of the Planning and Civic Development Department 
be granted ten days leave of absence with pay. September 10 to 
21, 1973, to compete in the World Fireball sailing championships 
in Torbay, England. 

- CARRIED 

(Aldermen Bowers and Marzari voted against the motion) 

PROPERTY MATTERS 

The Council considered this report which contains 5 clauses 
identified as follows: 

CI. 1: Lease 250 Terminal Avenue 

CI. 2: Point Grey Road Development of Park Land 

CI. 3: 102 East 2nd Avenue 

CI. 4: Acquisition for Britannia Community 

Services Centre: 1056-58 McLean Drive 
CI. 5: Demolitions 

The Council took action as follows: 

MOVED by Aid. Marzari, 

THAT consideration of Clause 3 of the above report be 
deferred pending the hearing by Council with respect to the 
Columbia/Quebec Connector to be held in two weeks time. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Linnell, 

THAT the recommendations of the Board of Administration con- 
tained in Clauses 1 and 4 of the above report be adopted, and 
Clauses 2 and 5 be received for information. 

- CARRIED UNANIMOUSLY 

C. DEPARTMENT REPORT, May 25, 1973 

WORKS AND UTILITY MATTERS 

In considering this report on the matter of Locarno Park 
and Northwest Marine Drive Alignment, and the reference to 
delegation requests, it was, 

MOVED by Aid. Bowers, 

THAT a joint evening meeting of Council and the Park Board 
be held to which delegations be invited and such meeting be held 
in the area in question. 

- CARRIED 

(Aldermen Harcourt and Massey voted against the motion) 


MOVED by Aid. Harcourt, in amendment, 

THAT the motion of Alderman Bowers be amended by striking 
out the words "in the area in question" and inserting in lieu 
thereof the words "at City Hall on an evening to be arranged 
by the City Clerk". 

- LOST 

(Aldermen Bowers, Linnell, Marzari, Pendakur, 
Rankin, Volrich and the Mayor voted against the motion) 

(The motion of Alderman Bowers was put and CARRIED) 
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BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd ) 

DEPARTMENT REPORT (cont'd) 

BUILDING & PLANNING MATTERS 

The Council considered this report containing clauses 
identified as follows: 

CI. 1: Strata Titles Act 

CI. 2: Georgia and Granville: 

Block 42 - Pedestrian Crosswalk 

The Council took action as follows: 

Clause 1 

MOVED by Aid. Rankin, 

THAT all applications to convert existing apartment houses 
into Strata Titles be referred directly to Council for 
consideration . 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Linnell, in amendment, 

THAT the following be added to the motion of Alderman Rankin; 

"and further that a moratorium of one year be placed 
on approval of Strata plans for apartment conversion". 

- LOST 

(Aldermen Bowers, Marzari, Massey, Pendakur, Volrich, 
and the Mayor voted against the motion) 

(The motion of Alderman Rankin was put and carried unanimously) 

(Alderman Harcourt advised the Housing Committee would consider 
regulations) 

MOVED by Aid. Bowers, 

THAT Clause 2 of the foregoing report be received for 
information. 

- CARRIED UNANIMOUSLY 

FINANCE MATTERS 

The Council considered this report containing four clauses 
identified as follows: 


CI. 1 

CI. 2 

CI. 3 

CI. 4 


Charter Amendments 

"Members of Council Superannuation By-law" 
P.C. 255 Sutton, R.G.: Legal Expenses 
Summer Students Driving City Automobiles 


Action was taken as follows: 
Clause 3 

MOVED by Aid. Rankin, 

THAT the motion of Alderman Bowers set out in this clause 
which, in effect, proposes payment approval, be tabled in order 
that the Council may hear directly from the City Prosecutor 
on the background and circumstances in this particular case. 

- CARRIED 

(Alderman Bowers voted against the motion) 

MOVED by Aid. Linnell, 

THAT Clause 1 of this report be received for information 
and the recommendation and/or request of the officials contained 
in clauses 2 and 4 be approved. 

- CARRIED UNANIMOUSLY 
(At this point a short recess was observed) 
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BOARD OF ADMINISTRATION. DEPARTMENT OTHER REPORTS (cont'd ) 

D, Data Processing and Systems 
Division Staffing 


The Board of Administration, under date of May 7, 1973, 
submitted the following report: 

* The Director of Finance reports as follows: 

"The Data Processing and Systems Division of the Finance Department acts 
ai the central computer facility for the City's Departments and Boards. The 
Engineering and Planning Departments use outside computer facilities to some 
extent but this represents a small proportion of the City's total computer usage. 

A very large and Important quantity of the City's administrative work- 
load is totally dependent on the operating health of the Division. The Division 
IS not in a healthy condition. This has arisen from a number of contributing 
factors, such as: 

- steadily Increasing demands for (worthwhile) additional service 

- a policy extending back many years that staff levels should and could 
be kept at much lower levels than comparable outside data processing 
ope rat ions 

- enormous complexity of the work and of the computer system Itself (almost 
an exponential rate of Increase) 

- the after effects of the 1972 strike. 

The level and quality of service to Departmerts has deteriorated to 
an unacceptable level in a number of cases. Early this year I instructed that 
the Division was to accept no new work, no optional changes to existing systems 
and no one-time jobs, but was to concentrate on re-organlz Ing its operations, 
catchinc] up on system modifications that should have been done some time ago, 
and determining future noeds and directions. To this end the Co-ordtnator of 
Doto Processing and Systems, with his senior staff, has prepared ths acco<npany ing 
report, I very strongly support his recommendations and therefore 
RECOMMEND that Council approve 

1. Staff and Equipment increase as follows: 

1973 Annual 

Operations Branch: (June 1st) 

$ — $ 


Computer Operations Section 
r Data Processor III (Shift) 

Production Control £ Scheduling Section 
1 Data Processor I 1 1 

1 Clerk Ml 

Equipment - 2 Desks & Chairs 

Data Conversion Section 

2 Key Punch Operators I 

Equipment Rental 
Chairs 


Programming Branch: 
6 Programmers 
1 Clerk I I I 
1 Programmer I 
Furn I ture 


1 1 {h effective Sept . 1st) 


1 1 


Total 


5,931 

10,168 

5,27'< 

9.927 

5,07'< 

9,50'< 

720 


7,531 

13.939 

2,520 

^320 

120 


27,170 

'17,858 

29,799 

78.091 

5,07'< 

9.50'* 

8,3oa 

15.6'«2 

6,500 



103,237 

76,851 

151 L^95 


2. Tl»e Director of Personnel Services classify the 

3. The necessary funds amounting to $76,851 for tKe 
from Contingency Reserve. 


preceding 13 new positions, 
balance of 1973 be provided 


cont 'd . 
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BOARD OF ADMINISTRATION. DEPARTMENT OTHER REPORTS (cont'd ) 


Data Processing and Systems 
Division Staffing (contM) 

The Systems Branch of the Division has not been dealt with In this report 
as this whole function, which Includes the systems function In the Engineering 
Deoartnient and the activities of th^i Administrative Analyst attached to the Board 
of Administritlon, needs to be modified and expanded, but this wlH require 
further inter-departmental study and consideration." 

Your Board Recommends that the above report of the Director of 
Fliuince be adopted,' 


MOVED by Aid. Harcourt, 

THAT the recommendations of the Board of Administration and 
Director of Finance contained in the foregoing report be approved. 

- CARRIED UNANIMOUSLY 

E. Report of Standing Committee of 

Council on Finance & Administration 
May 10, 1973 

The Council considered this report which contained clauses 
identified as follows: 

CI. 1: City of Vancouver: 

Communications Systems 

CI. 2: Sale of City-owned Land for 
Senior Citizens Housing 

CI. 3: Haro Park Site 

MOVED by Aid. Bowers, 

THAT the recommendation and action of the Committee in 
Clauses 1 and 2 of the foregoing report be approved and Clause 3 
received for information. 


- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd.) 

F. Report of Standing Committee 

on Social Services, May 10, 1973 

The Council considered this report containing clauses 1 to 4 
identified as follows: 

CI. 1: Improved Lighting - Gastown-Skid Road Area 
CI. 2: Dunbar -West Point Grey Youth Committee 
CI. 3: Staff Training Proposal: Department of 

Human Resources 
CI. 4: Community Transportation Service 

Action was taken as follows: 

Clauses 1, 3 and 4 

MOVED by Aid. Rankin, 

THAT the recommendation of the Committee in Clause 1 be 
adopted and Clauses 3 and 4 be received for information. 

- CARRIED UNANIMOUSLY. 


Clause 2 

In considering the recommendation of the Committee set out 
in this Clause, a letter from the Municipal and Regional Employees' 
Union was noted suggesting the City remain the employer of the 
proposed Manager and not agree to seconding him to the Dunbar -West 
Point Grey Area Council. 

MOVED by Aid. Rankin, 

THAT the Committee's recommendation be approved subject to 
proposals 2 and 3 relating to the hiring of a Manager being the 
subject of classification by the Personnel Department in accordance 
with normal administrative procedures and subject to the Manager 
not being on a 'seconded' basis, but rather on an assigned basis 
to the Area Council. 

- CARRIED UNANIMOUSLY. 


G. Report of Standing Committee 

on Community Development, May 10, 1973 

The Council considered this report containing clauses 1 to 11 


identified 

as 

follows : 

CI. 

1: 

Liquor Outlet: Club Zanzibar, 



1129-3 5 Howe Street 

CI. 

2: 

Liquor Outlet: Mr. S.P. Martinsen, 



d28 East Hastings Street 

CI. 

3: 

Development of Lands - Fraser River, 



Arbutus to Barnard Streets 

CI. 

4: 

Portion of City 0\":ned Lands Between Angus 



Drive and Barnard Street fronting on Marine Dr. 

CI. 

5: 

Britannia Property Acquisition 

CI. 

6: 

Information Meeting with Britannia 


6A: 

Planning Advisory Committee 

CI. 

Report on Organization and Administration - 



Britannia Services Centre 

CI. 

7: 

Planning Process: Kitsilano Area 

CI. 

d: 

Governmental Reform Committee - Appointment 



of Research and Advisory Consultant 


cont 'd 
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BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd.) 

G. Report of Standing Committee on 

Community Development, May 10, 1973 (cont'd.) 

CI. 9: Killarney-Champlain Heights - Commionity 

Facilities and Related Matters 
CI. 10: Illegal Suite Policy 
CI. 11: Alternative Concepts - Areas E & F 

Champlain Heights 

Action was taken as follows: 

Clauses 1. 2. 4. 6,6A. 7. ^. 9. 10 & 11 

MOVED by Aid. Volrich, 

THAT the recommendations of the Committee in Clauses 1 and 2 
be adopted and Clauses 4, 6,6A, 7, 3, 9, 10 and 11 be received for 
information. 

- CARRIED UNANIMOUSLY. 


Clause 3 

MOVED by Aid. Volrich, 

THAT this clause be received for information after checking 
as to availability of the date of June 2d, 1973, for this meeting. 

- CARRIED UNANIMOUSLY. 


Clause 5 

MOVED by Aid. Volrich, 

THAT this clause be received for information after deleting 
the second resolution of the Committee relating to report from the 
Corporation Counsel on power to assume costs where tenants are 
forced to move because of civic developments. 

- CARRIED UNANIMOUSLY. 


H. Report of Standing Committee on 
Housing dated May 15 1 1973 

The Council considered this report which contained two clauses 
identified as follows: 

CI. 1: Proposed Senior Citizens' Housing Development - 

on Site Adjacent to Jericho D.N.D. Lands 
CI. 2: Priorities of the Committee 

Action was taken as follows: 

Clause 1 

MOVED by Aid. Harcourt, 

THAT this clause be received for information after changing 
the portion on Page 1 of the report relating to the number of units 

to be produced by the 2 schemes to read as follows: 

"It was noted that the first scheme would produce a total 
of 162 units and the second a total of 1^9 units. Mr. 
Casson, G.V.R.D, Housing Department, pointed out that 
the proposals are based upon the following assumptions:" 


cont 'd 
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BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd.) 

H. Report of Standing Committee on 

Housing dated May 15. 1973 (cont'd.) 

Clause 2 

MOVED by Aid. Har court, 

THAT the recommendations of the Committee contained in this 
clause be adopted after deleting the following words at the end 
of the second recommendation on Page 4 of the report: 

"on the basis of the assessed value of the proposed site". 

- CARRIED UNANIMOUSLY. 


I. Report of Standing Committee on 

Community Development, May 16, 1973 

The Council considered this report containing clauses 1 to 9 
identified as follows: 


CI. 

1: 

CI. 

2: 

CI. 

3: 

CI. 

4: 

CI. 

5: 

CI. 

6: 

CI. 

7: 

CI. 

B: 

CI. 

9: 


Mr. D.M. Anderson, 2745 West 30th Avenue 
Grandview-Woodland Area Council - Mr. A. Stusiak 
Hastings Townsite Residents' Association - 
Gillian Campbell 

Communist Party of Canada - Mr. R. Garneau 
Cassiar Ratepayers Association - Mr. J.T. Cork 
Adanac-Charles Planning Committee - 
Mr. H. De V. Foster 
Mrs. Margaret Mitchell 

Cedar Cottage Ratepayers & Tenants Association - 
Mr. S. Shelton 

Shavm Hatch, 3369 East Georgia Street, 
Fred Lowther, 27^1 McGill Street 


MOVED by Aid. Volrich, 

THAT the clauses contained in the Committee's report be 
received for information. 

- CARRIED UNANIMOUSLY. 


J. Report of Standing Committee on 

Community Development, May 17, 1973 

The Council considered this report which contained three 
clauses identified as follows: 


CI. 1: Britannia Community Service Centre 
CI. 2: Broadway West Area Meeting with Citizens 
Committee 

CI. 3: Killarney-Champlain Heights - Community 
Facilities and Related Matters 


Action was taken as follows: 


Clause 1 

MOVED by Aid. Volrich, 

THAT the recommendations of the Committee contained in this 
clause be adopted after the 4th recommendation in the report on 
"Proposed Organization and Administration" of the section has been 
changed to read as follows: 

"That the maintenance and janitorial staffs be the 
responsibility of the Britannia Administration." 


- CARRIED UNANIMOUSLY. 
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BOARD OF ADMINISTRATION. DEPARTMENT & OTHER RE PORTS (cont'd.) 

J. Report of Standing Committee on 

Community Development. May 17. 1973 (cont'd.) 

Clause 2 

MOVED by Aid. Volrich, ^ . ^ ^ ^ 

THAT this clause be referred back to the Committee for lurther 

consideration. 


AMEPJOED 
SEE PAGE^tfLf.. 


CARRIED UNANIMOUSLY. 


Clause 3 


MOVED by Aid. Volrich, 

THAT this clause be received for information. 


- CARRIED UNANIMOUSLY. 


K. Report of Standing Committee on 
Environment, May 24, 1973 


MOVED by Aid. Linnell, 

THAT this report in respect of Sign Control be adopted. 

- CARRIED UNANIMOUSLY. 


L. Planning Department's Work Schedule - 
Supplementary Report re Work Required 
on Sign Control 

The Board. of Administratiqn reported as follows pursuant to in- 
structi«ns o£. the Environment 'Cainmittee on May 24» 1973: 

•The Deputy Director of Planning and Civic Development reports as follows: 

"The Standing Committee on the Environment on May 24, 1973, instructed me to 
prepare a report for Council's consideration on May 29, to be supplementary 
to n\y report of May 18, 1973 on the Planning Department Work Schedule. The 
intention of this latter report is to make provision for work required by 
the following recommendation of Council, to be done by staff, rather than 
consultants, which was my recommendation to the Standing Committee. The 
recommendation of the Standing Committee adopted by Council on February 20, 
1973 Is: 

'FURTHER RECOMMENDED that the Committee instruct the Director of 
Planning to review the present Sign By-law and come back to the 
Committee with a status report on what has been done and what is 
needed to produce a good sign control by-law; this report to be 
considered as a first priority item.' 

As a result of the discussions with the Standing Committee, it is estimated 
that the services of a senior planner (Planner III) if assigned for 12 
months, together with participation by a senior solicitor from the Law 
Department plus an allowance for supplementary assistance by either short- 
term staff or limited consultant service, would be required. It was con- 
sidered that the work might best be done by assigning an existing staff 
member as early as possible with a replacement taking over his duties. If 
such replacement could be secured promptly, then it should be possible to 
have the necessary by-law changes ready for Public Hearing by May of 1974, 
which was the desire of the Standing Committee. 

Regarding the legal input to the work, the Corporation Counsel has advised 
that his present staff Is fully committed with their existing tasks and 
duties and that this work and other priority items will require an additional 
lawyer. He has noted that in accordance with Council instruction, he will be 
reporting in the near future on Departmental organization and that it is 
apparent at this time in order to give proper effect to the Standing Com- 
mittee's wish and to cope with other existing priorities, an additional 
solicitor will be required. 
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BOARD OF ADMINISTRATION. DEPARTTVIENT & OTHER REPORTS (cont'd.) 

L. Planning Department's Work Schedule 

Supplementary Report re Work Required 
on Sign Control (cont'd.) 

The estimated costs to the Planning Department are as follows: 

Salary 1973 (6 mths.) Annual 

1 Senior Planner @ $1 ,357 $8,142 $16,284 

(subject to classification) 

Fringe Benefits - 10% 814 1,628 

$ 8,956 $17,912 

Furniture and Equipment 

1 double pedestal desk $ 210 
1 work table 100 

1 swivel arm chair 100 

2 side chairs 100 $ 510 

$ 9,466 

The Assistant Director, Construction & 

Maintenance Division, reports that the 

costs to carry out the necessary alte*'ations 

is estimated at approximately $1,000. This 

includes building alterations, electrical and 

telephone relocations: 1,000 

Supplementary assistance and/or consultant ser- 
vice for specific areas of the study: 5,000 

Estimate of total funds required in 1973 $.1 5 , 4^6 


The Comptroller of Accounts advises that if the reconirnendations of this 
report tre adopted, funds can be obtained from the Contingency Reserve 
Account. 

For the Planning Department only, it is accordingly RECOMMENDED that: 

1. Council approve the addition of one Senior Planner, subject to classifi- 
cation by the Director of Personnel Services. 

2. Furniture and equipment be purchased and alterations carried out as 
noted above. 

3. The necessary funds for 1973 amounting to $l5,466be provided from 
Contingency Reserve." 

Your Board RECOMMENDS the foregoing recommendations of the Deputy 
Director of Planning and Civic Development be approved. • 

MOVED by Aid. Linnell, 

THAT the recommendations of the Board of Administration and the 
Deputy Director of Planning set out above, be approved. 

- CARRIED UNANIMOUSLY. 
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BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd.) 


M. Report of Special Committee on 

Burrard Inlet Waterfront. May. 2U, 1973 

The Special Committee on Burrard Inlet Waterfront reported 
as follows imder date of May 24, 1973: 

"A. Waterfront Study, West of Main Street: Consultants' 
Tenw of Reference 


The goals, objectives and the Terms of Reference for the 
study of the Waterfront, West of Main Street were adopted by 
Council and attached hereto In Appendix "A", The Minister of 
State for Urban Affairs agreed to these Terms of Reference on 
April 13, 1973. 

The officials of the Ministry of State and Urban Af ft Irs 
and the City have met since that time and agreed upon the 
detailed elements, the budget and the Terms of Reference for 
consultant proposals. 

The Council was informed on May 15, 1973 that the estimated 
cost of the study would be $77,500, 2/3 of which will be pro- 
vided by the Ministry of State for Urban Affairs. Two methods 
of undertaking the study have been discussed by the Committee: 

1. To hire a suitable Project Manager who 
will supervise and manage the project 
and be a member of the continuing staff 
of the City for about two years. 

•2. To award the whole study to a single 
consultant who would probably hire 
sub-consultants to do many elements 
of the study. 

It is not certain whether we would bo 

able to got a suitable Projoct ManaKor 

to undertake the study within the proposed 

budget. The Committee sought and received 

approval of Council May 17, 1973 to advertise 

for such a Project Manager. The advertisement 

process is under way now. 

It is felt that in order not to lose time that it will be 
necessary to concurrently invite proposals from consultants 
who are capable of conducting the above study. The recommended 
Terms of Reference for consultant proposals regarding the study 
are attached hereto in Appendix "B". A general breakdown of 

cost eatiitates is shown under Itea 3 and nork eleacnts iq 
Item 4. These proposed Terms of Reference are in line with 
obJectiv*s, goals staglsf c^hd public psrtlcipation as approved 
by Council in accordance with details shown in Appendix "A". 

RECOMMENDED ; 

1. The Teras of Reference for receiving consultant proposals 
for conducting the Study of Burrard Inlet Waterfront, 
West of Main Street as shown in Appendix "B" be adopted. 

2. That the cost sharing arrangements for the above study 
with the City paying 1/3 of the cost and the Ministry 
of State for Urban Affairs paying 2/3 of the cost at 
an estlaated total study cost of $77,500 be approved. 

3. That the Minister of State for Urban Affairs be informed 
of Council's agreement to share 1/3 of the cost of the 
above study in response to his communication to the Mayor 
and Members of Council of May 8, 1973. 


cent 'd 
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M. Report of Special Committee on Burrard 

Inlet Waterfront. May 24. 1973 (cont'd.) 


B. Invntory of Burrard Inlet W>t»rfront. East of Main Street 

Th« Planning and Engineering Depa rtnents have Indicated 
that they do not have adequate and up-to-date Information on 
the Burrard Inlet Waterfront as a whole and, In particular, 
East of Main Street. In order to resolve many of the questions 
related to parks, truck routes and housing In the area adjacent 
to the Waterfront, It Is necessary to have an Inventory of exis- 
ting facilities and future plans. Your Committee considered 
a recommendation by the Director of Planning and Civic Develop- 
ment for conducting such an Inventory. The objectives and 
scope of this inventory are detailed In Appendix "C" attached 
hereto. 

This Inventory Is estimated to cost $13,000 Including work 
to be undertaken by the city staff estimated at $2,600. The 
Committee deems this expenditure necessary In order to resolve 
many of the questions related to the Waterfront as well as the 
adjacent area. 

Since most of the area relates to the port of Vancouver, 
the Comratttee felt that we should negotiate cost sharing arrange- 
ments for such a study with the National Harbours Board and/or 
the Vancouver Port Authority and the Ministry of Transport. 
It Is therefore, 

RECOMMEbfDED : 

1. That the Terms of Reference for an Inventory of the 
Burrard Inlet Waterfront, East of Main Street, as 
detailed In Appendix "C" be adopted. 

2. That the Council authorize the Chairman of this Committee 
to negotiate cost sharing arrangements for the above 
study with related agencies. 

C. Terms of Reference for Inviting proposals for the Development 
of the Fishermen's Wharf 


On May 15, 1973, Mayor Phillips irf ormed the Committee that 
he had conversations with the Minister of State for Urban Affairs, 
Mr. Ron Basford and the National Harbours Board VIce-Chairman, 
Mr. William G. Rathle regarding the development of a Fishermen's 
Kiarf at the Foot of Columbia Street. He further informed the 
CoMlttee that Messrs. Basford and Rathle were in favour of 

inviting proposals from entrepreneurs for the development of 
such a vhlirf . The Mayor suggested that the Committee for- 
mulate the Terms of Reference for inviting such proposals. 

The Committee considered the location and size of the 
Fishermen's Wharf and felt that such a wharf should be adja- 
cent or near to Gastown. In view of the fact that the Minister 
of State for Urban Affairs, Mr. gasford, had indicated similar 
views in a letter to Council in September 1972 and there are 
not many alternative locations, the Committee felt that such 
a Fishermen's Wharf could be located at the Foot of Columbia 
Street (Evans-Coleman-Evans, Ocean Cement Dock) and could be 
extended if necessary to Include the Western Water Terminal 
Dock at the Foot of Carrall Street. 

Your Committee, after further discussion, also felt that 
the proposed wharf will not be roplacing any of the existing 
Fishermen's Wharvee, particularly the one at the Foot of 
Campbell Avenue. The proposed wharf is Indeed in your 
Committee's view to be complementary to the existing acti- 
vities but with a focus upon selling of fish and marine food 
products, vegetables and fruits to the public at reasonable 
prices as well as Include a variety of restaurants and shops 
to provide in general terms an exciting people's place. 

The Terms of Reference for inviting development proposals 
for a Fishermen's Wharf are detailed in Appendix "D" . Your 
Committee, 
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BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd.) 

M. Report of Special Committee on Burrard 

Inlet Waterfront. May 24. 1973 (cont'd.) 

RECOMMENDS ; 

1. That the Terms of Reference for Inviting development 
proposals for a Fishermen's Wharf as detailed In 
Appendix "D" be adopted. 

2. That the Council authorize the Mayor to seek the 
concurrence of the National Harbours Board and 
the Ministry of State for Urban Affairs for the 
Terms of Reference as detailed In Appendix "D". 

3. That the Council authorize the Mayor, after 
seeking the concurrence of the National Harbours 
Board and the Ministry of State for Urban Affairs, 
to publicly advertise Inviting development pro- 
posals from entrepreneurs. 

D, City Representation on the Vancouver Port Authority 

On May 15, 1973, I raised In Council the question of City 
Representation on the Vancouver Port Authority. I further 
questioned the validity of Mr. Ed Sweeney, currently Acting 
Chairman of the Authority, to continue as a member of this 
Authority especially when he was nominated as a City Repre- 
sentative. In a memorandum to Council of May 17, 1973, the 
City Clerk Informed that Mr. Sweeney feels "that his member- 
ship on the Vancouver Port Authority Is by virtue of an 
appointment of the Federal Government and Is not related to 
ttls original membership as a representative of Council". 
Unfortunately, this statement does not match with the facts. 

Your Committee considered the qaestlon of City Representation 
on the Port Authority and felt that the City should have repre- 
sentation on this Authority for the purposes of liaison as well as 

In view of Council's wishes on the development of the Waterfront 
as a vhole. The Committee .wishes the Council to note the his- 
tory of this appointment as follows: 

On May 18,- 1971, Alderman Broome referred to the press 
release by the Minister of Transport regarding the proposed 
Port Authorities and the Council at that time directed the 
Mayor to communicate with the Minister of Transport requesting 
a meeting. The Council In Its meeting of June 29, 1971, received 
a communication from the then Minister of Transport, Mr. D. 
Jamleson, dated June 23, 1971 which contained a copy of a 
statement In the House of Commons relating to the Port 
Authorities and It stated In part "It Is logical that your 
City be represented directly on this Authority and Into this 
end, would It be possible to obtain the name of the repre- 
sentative of your City?" 

In response to this communication from the Minister, the 
Council on June 29, 1971, resolved that the Mayor be requested 
to appoint an appropriate person to this Authority. Subsequently, 
on July 5, 1971, the City Clerk Informed the Minister of Trans- 
port aa follows: 

'In reply to your letter of June 23, 1971, I wish to Inform 
you that the Vancouver City Councllhas appointed Alderman Sweeney 
as lt« representative to the National Harbours Board New Local 
Authority". 

It la necessary for the Council to resolve whether or not 
Mr. Sweeney Is still and should continue as Council's repre- 
sentative on this Authority. However, If Mr. Sweeney considers 
that his appointment Is by the Federal Government with no time 
limit on It, from here to eternity, then the Council will have 
to provide some way of Mr. Sweeney being responsive to the City 
Council. After considering the correspondence and the fact 
that the Port Authority membership would be a useful element, 
your Committee, 
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Inlet Waterfront. May 24. 1973 (cont'd.) 

RECOMMENDS; 

1. That the Mayor communicate to the Minister of Transport, 
Mr. Jean Marchand in Ottawa, that Mr. Sweeney is no 
longer considered to be the City's Representative on . 
the Vancouver Port Authority and seek his concurrence 
to appoint another Council nominee to this Authority." 

MOVED by Aid. Pendakur, 

THAT the Committee's recommendations in Clauses A and B of 
the foregoing report be approved. 

- CARRIED UNANIMOUSLY. 

Clause 'C 

MOVED by Aid. Pendakur, 

THAT the Committee's recommendations in this clause be 
approved after deletion of Part (a) of Section 5 from Appendix "D", 
which refers to the City as a minority shareholder, and the remain- 
ing parts of this section be relettered appropriately. 

- CARRIED UNANIMOUSLY. 

Clause 'D' 

MOVED by Aid. Pendakur, 

THAT the Committee's recommendation in this Clause be approved 
after re-wording as follows: 

"That the Mayor communicate with the Minister of Transport, 
Mr. Jean Marchand in Ottawa, requesting a City Council 
representative be appointed to the Vancouver Port 
Authority. " 

- CARRIED UNANIMOUSLY. 


N. Report of Hardship Committee on 

Illegal Accommodation - ^75 West 63rd Avenue (Sandhu) 

The Special Committee re Illegal Suites - Hardship Cases, 
reported as follows under date of May 14» 1973 ^ 

"On October 27, 1970, Council considered an application from Mr. Piara 
Singh Sandhu for the withholding of enforcettent action under City 
Council's hardship policy. In the original application, it was noted 
that a building permit had been obtained on December 31, 1969 for the 
installation of a playroom, recreation room, bedroom and three-piece 
bathroom in the basement. 

Inspection of the building in July of 1970 found that the basement was 
occupied as a separate housekeeping unit. Mr. Sandhu made an applica- 
tion for consideration under the hardship policy with the cost of the 
installation of the basement accommodation being shown as an outstand- 
ing debt ($2,000.00). The Hardship Committee felt that this was a 
flagrant violation of the Zoning and Development By-law and were 
inclined to recommend that the application be refused. The matter 
was placed before Council who resolved: 

"THAT this illegal suite be permitted to be continued for a 
limited period of two years by which time the debt incurred 
by the owner in respect of the installation should be sub- 
stantially reduced; this action however, is subject to a 
commitment from the owner that the illegal suite will be 
removed at the end of this limited period." 

On November 30, 1970, Mr. Sandhu gave a commitment in writing that 
the building will be restored to a one family dwelling within a period 
of two years. 
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Mr. Sandhu has now subaitted another application for consideration by 
Council requesting the withholding of enforcenent action for the re- 
tention of the illegal housekeeping unit in the basement. This new 
application indicates that the applicant is married with three de- 
pendents, fully employed and has received an increase in wages from 
$350.00 to a net income of $587.00 per month. The application further 
indicates that the total monthly expenses are $529.00 per month and 
that the debt incurred for the installation of the illegal accom- 
nodation has been reduced to $1,000.00. 

Attached to this application is a letter from Campbell and Oppal , 
Barristers and Solicitors, acting on behalf of Mr. Sandhu, stating 
that the creditor for the balance of the loan of $1,000.00 has agreed 
to extend the time for repayment for another four months. 

Council may wish to; 

(a) grant the application for a further limited period of six months or 

(b) refuse tho application and instruct the Building Inspector to enforce 
the regulations of the Zoning and Development By-law. 

This matter is submitted for Council's consideration. " 


MOVED by Aid. Rankin, 

THAT this illegal suite be permitted to continue for a 
further period of six months. 

- CARRIED. 


(Mayor, Aldermen Bowers, Linn ell and Pendakur 
voted against the motion). 


0(i) Report of Standing Committee 

on Social Services. May 2k, 1973 

The Council considered this report which contained two clauses 
identified as follows: 

CI. 1: New Welfare Rates - 

CI. 2: Welfare & Rehabilitation Department: 
Additional Staff 

Action was taken as follows: 

Clause 1 

MOVED by Aid. Rankin, 

THAT the two recommendations of the Committee in this clause 
be adopted after being changed to read as follows: 

"RECOMMENDED that Council urge in the strongest terms 
the Minister of Hioman Resources to immediately im- 
plement the updated Boyd report as of June 1, 1973 
and to this end. Council authorize a delegation from 
the Standing Committee on Social Services to meet 
with the Minister in support thereof. 

FURTHER RECOMMENDED that, if the delegation proceeds 
to Victoria, Council approve the travel costs of 
representatives of outside groups accompanying this 
City delegation to Victoria and that the composition 
from such outside groups be at the discretion of the 
Chairman but that such representatives niMiber not 
more than t en. " 

- CARRIED UNANIMOUSLY. 
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0(i) Report of Standing Committee on 

Social Services, May 21+, 1973 (cont'd.) 


Clause 2 



0(ii) Welfare & Rehabilitation Department - 

Additional Staff for New Income Supplementation 
Program, Of f ice . Space Requirement 

The Board of Administration submitted the following report 
dated May 25, 1973: 

•The Director of Welfare and Rehabilitation reports :- 

••City Council has before it a Board of Administration report dated May 24, 1973 
recommending the hiring of additional staff for the Department, Sutmission 
of this report to Council was deferred pending agreement from the Hon. Minister 
of Human Resoxirces to cost share these additional positions on a 50^ Federal, 
25^ Provincial and 255S City basis. Verbal agreement has been received from the 
Minister and written confirmation is expected within a few days, 

1) Space Requirements for Additional Staff 

The report of May 24, 1973 makes no recommendations regarding additional 
office space and office equipment. This additional staff cannot be accommodated 
in existing Departmental offices. There will be no problem accommodating addition- 
al staff at the South, East, new North (Commercial and Grant) and Single Men's 
Unit, The Financial Services staff temporarily housed at Pacific Hostel will be 
relocated to Single Men's Unit early in June, The Rehabilitation staff of Single 
Men's Unit will be housed in rented office space at 402 West Pender (one block 
from Single Men's Unit). 

The space problem is acute at 1530 West 8th which currently houses; 

Administration (75 staff) 

West Unit (18 staff) 

North Unit (will move to Commercial &. Grant on July 1, 1973) 


Over the past several months the Department, in cooperation with the Construc- 
tion and Maintenance Division of the Department of Permits and Licenses and the 
Property and Insurance Division has been exploring office space to accommodate 
the Administration staff of the Department and the Health Care and Aging Division. 
By removal of approximately 100 staff from I530 W 8th into another building the 
additional staff can be adequately accommodated. Estimated office space require- 
ment for the 100 staff is approximately 18,000 square feet. A report to Coiincil 
with a specific recommendation on space requirements and costs will be submitted 
shortly. 

2) Income Supplementation Program 

On June 1,1973 the Department is obligated to Implement a newly announced 
provincial program to supplement the low income person or family head up to the 
maximum social allowance entitlement. It is difficult to estimate the volume 
of applicants that will request income supplementation. 

The Hon. Minister of Human Resources has advised the Board of Administration 
that his Department is agreeable to cost sharing (50-25-25) 10 additional staff 
. for a temporary period of three months from Jxxne 1, 1973 or date of commencrmrnt. 

With regard to space requirements it is planned to operate this program in the 
evenings 5 p.m. to 11 p.m. from our regular offices. 


- and - 


Health Care and Aging Division. 


(25 Staff) 
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0(ii) Welfare and Rehabilitation Department - 
Additional Staff (cont'd.) 

3) Staff Requirements (temporary) 


Classifications June l/73 - Aug. 31/73 Annxial 

3 months 


1 

- SSA II © $903 /mo. 

2,709.00 

10,836.00 

5 

- SSA I ® $659/mo. 

9,885.00 

39,540.00 

1 

- Clerk Typist III ® $552/mo. 

1,656.00 

6,624.00 

1 

- Clerk Typist II (Voucher Clerk) 
@ $470/mo. 1,410.00 

5,640.00 

1 

- Clerk Typist I ® $408/mo. 

1,224.00 

4,896.00 

1 

- Telephone Operator-Typist II 
® $489/mo. 

1.467.00 

5,868.00 


Sub Total 

18,351.00 

73,404.00 


Fringe Benefits - lOjS 

1.835.00 

7,340.00 


Total 

20,186.00 

80,744.00 


Less - 50^ Canada 

10,093.00 

40,372.00 


Less - 25% Province 

5,046.50 

20,186.00 


Net Cost to City 

5.046.50 

20,186.00 


4) Notes 

A) Cost Sharin;; 

The Minister of Human Resources has advised verbally (written confirm- 
ation to follow) that his Department will cost share the above noted 
10 temporary salaries on a 50 - 25 - 25% basis. 

B) Provision of Funds 

The Comptroller of Accounts advises that funds for net City cost of 
the 10 additional staff were not included in the 1973 Departmental 
Budget and will need to be provided from Contingency Reserve. 

C) Classification of Positions 

The classifications shown in Item 3 above, are for the purposes of 
estimating costs only. 

D) Furniture and EqiLipnent 

Furniture and equipnent reqviirements cannot be accurately determined 
at this time. A submission will be made to Council at a later date 
on this subject. 

E) VMREU - Busincr»3 Mannpcr's Comment 

This report has boon reviewed with the Business Manager of the VMRI'^U and 
he concurs herein. 

5) Summary of Rpcommendatlons 

A) Thnt Council authorizo the hiring of 10 additional staff as listed in this 
report and the estimated net city cost of $5,046.50 for three months of 
197^ be provided from Contingency Reserve as recommended by the Comptroller 
of Accovints. 

B) That the Director of Personnel Services classify the 10 additional permanent 
positions and the Board of Administration be authorized to approve the 
classifications," 

YOUR BOARD ilECOMMENDS approval of the foregoing report of the Director of Welfare 
and Rehabilitation, ' 
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0(ii) Welfare and Rehabilitation Department - 
Additional Staff (cont'd.) 

MOVED by Aid. Rankin, 

THAT the recommendations of the Board of Administration and 
the Director of Welfare and Rehabilitation set out in the fore- 
go ine report be approved. 

- CARRIED UNANIMOUSLY. 


P. Report of Standing Committee on 

Finance & Administration, May 21+, 1973 

MOVED by Aid. Bowers, 

THAT the recommendations of the Committee contained in this 
report in respect of the 1972 - 1973 L.I. P. Program Extensions, 
be approved. 

- CARRIED UNANIMOUSLY. 


Q. Britannia Community Services Centre 
Progress Report and Tenders for 
Construction of Buildings 

The Deputy Director of Planning and Civic Development sub- 
mitted the following report dated May 29, 1973: 

Vfork is proceeding on the development of the Britannia Community Services 
Centre. The architects have recently con^ileted vrorking drawings and 
revised cost estimates. With Council approval, Tenders can be called 
at once. Although this is behind schedule, the initial construction 
date is expected to be approximately July OJDth, 1973. A Public Hearing 
was held on May 15th, to consider this rezoning request. Central Mortgage 
and Housing Corporation has agreed to amend the boundaries of the Project 
and disperse the balance of the urban renewal funds under the terms of the 
Agreement during this calendar year. The Provincial Department of 
Education has recently approved the Project* s school facilities. 

PROPERTY 


The Sxqjervisor of Property and Insurance is proceeding with acquisition 
of the required properties. 

Council has recently authorized e:q)ropriation of five lots required for 
initial construction of the Centre. Property acquisition for the first 
phase of construction is proceeding on schedule. Approximately 75 per 
cent of the total project site has been acquired to date. 

ADMDJISTRATION 

The future administration of the Britannia conplex has not been resolved; 
however, it should be stressed that this centre is not ein^jly a larger 
version of a standard community centre and will require an imaginative 
approach to programming and administration, A study of proposed organization 
and administration has been completed by B.C. Research in conjunction with 
the Britannia Planning Advisory Committee, the Architects and appropriate 

Civic Departments and has been 'reviewed by th6 Community Development 
Committee. The Committee's report is before Council today. 


The question of land ownership in the centre must also be resolved. A 
recent amendment to the Public Schools Act allows the Vancouver School 
Board to enter into an agreement with the City of Vancouver for the 
joint construction, maintenance and operation of facilities for community 
use on a site owned by the City. Similarly, the City has the authority 
to construct community facilities on land for which the title is held by 
the School Board. 
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Q. Britannia Community Services Centre 
Progress Report and Tenders for 
Construction of Buildings (cont'd.) 

However, the School Board is not eopowered to transfer title of land which 
they have paid for to the municipality for the construction of the centre. 
Thus, it is recommended that the intent of the agreement between the 
Vancouver School Board and City of Vancouver concerning the Britannia 
Conmivmity Service Centre be that both parties maintain title to a portion 
of the property, depending upon the amount of funt's paid for land 
acquisition. The exact nature of the agreement will be determined in the 
near future. At present, all of the recently acquired land is owned by 
the urban renewal partnership. The, joint use of facilities and the 
flexible operation envisioned for the centre will not be hindered by this 
arrangement . 

FINANCE 

The following information reflects revised costs estimates for the 
Britannia Project as determined by the architects' estimate of April, 1973. 


Vancouver 
School Board 

1,653,000 


fiqilf^;i,ry; C9!gt^j including new 
construction, alterations to 
existing buildings, permits, 
tests and in the case of the 
School Board, architects* fees 


Site Services f including site 355,000 
preparation, services, outside 
lighting, retaining walls, 
parking areas 

Planting and Plavfield Devel- 112,000 
opment including some outside 
lighting related to the play- 
fields 

Miscellaneous City Costs includ- 
ing City»s share of architects 
and other fees, furniture, conting- 
ency and escalation amounts 

ton4 A<?■awl?i^^3.pn at $4 per sq. ft. 791,000 

including areas presently serving 

as streets and lanos. (The $1,100,000* 

Urban Renewal Funds account for the 

difference between the purchase 

price of the land and the $4 per 

sq. ft. cost to the project) 


City 
1,250,000 


Total 
2,903,000 


348,000 


112,000 


451,000 


703,000 


224,000 


451,000 


1,004,000 1,79 5,000 


TOTAL 


2,911,000 


3,165,000 6,076,000 


In addition there are two additional cost to be charged to the City's portion 
of the project. First, a sewer extension will be required as a result of 
the construction of the centre and will cost approximately $30,000. This is 
a legitimate project cost and should be shared on a 50-50 basis between 
the City and School Board . The cost to the City will be $15,000 for the 
sewer. Second, the cost of ijiproving existing lanos and the construction 
of a small sector of new lanes will be $15,000. 
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Q. Britannia Community Services Centre 
Progress Report and Tenders for 
Construction of Buildings (cont'd.) 

The Citys current cost situation for the prcqjosed Britannia Coinnunity 
Service is sunmarized as follows: 

Project Cost 3,165,000 
Sewer & Lanes + 30^000 

Total City Cost 3,195,000 

Source of Funds: 


Five Year Plan 2", 250, 000 
Proceeds from sale of 
City Streets & Lanes 

within project + 689.000 

Total Funds 2,939,000 

Total Deficit 256,000 


*The allocation of urban renewal funds for the Britannia project is $1 million. 
It is possible that the extra $100,000 can be transferred from the unexpended 
portion of the Strathcona allocation, but this should not be done until it 
is clear what the balance of funds available might be firom the Strathcona 
Project, and tdiat other needs can be met from these funds. 


The Standing Committee of Council on Planning and Development 
on March 9th, 1972 received the report of the Director of Plan- 
ning advising that the Britannia project was far over the 
budget and that the ice rink should be deleted from the project 
until additional funds were obtained. The Assistant Director 
of Planning advised, however, that the land for the proposed ice 
rink should be included in the present project cost in order to 
avoid escalated land costs that would occur if the land was pur- 
chased at a later date. 

The Committee recommended to exclude the ice rink from the current 
project and this was adopted by City Council on March 21st, 1972; 
coat of the land for the ice rink is included in the present pro- 
ject coat. The deficit is presently estimated to be approximately 
$256,000 due partly to the inclusion of the land for the ice rink 
but mainly due to recent escalation in the cost of building material, 
notably lumbar. 

Actual costs cannot be determined until project bids are received. 
It is proposed that tenders be called for the Britannia Community 
Services Centre, with the prospect that extra funds may be 
required to complete the project. 

Provision for the additional funds - $256,000 - has been made in 
the 1973 Supplementary Capital Budget. 

There is a possibility that additional funding may be forthcoming 
under the Municipal Capital Loans Program and Community Recreation 
Facilities Graunt under new Provincial legislation. However, it is 
understood, although no fomal response has yet been received, 
that the request for assistance under the Municipal Capital Loans 
Program for Britannia has been denied. The Park Board has applied 
for funds through the Community Recreation Facilities Grant Pro- 
gram: however, this program has not yet been legislated and there- 
fore cannot be considered as a source of funding at this time. 
These are included here for information purposes only. 
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Q. Britannia Commxinity Services Centre 
Progress Report and Tenders for 
Construction of Buildings (cont'd.) 

RECOMMENDATIONS ! 

It is RECOMMENDED THAT City Council 

1. Receive the foregoing as a progress report. 

2. Approve of the Vancouver School Board calling for tenders for 
the construction of the Britannia Community Services Centre. 

3. Authorize the use of the proceeds from the sale of the streets 
and lanes in the project area to help finance the project. 

4. Authorize an agreement be made between the School Board and 
the City of Vancouver allowing construction to begin, with the 
intent that a final agreement be drawn up in the near future. 

The agreement will enable the City to sell a portion of the 
project site to the School Board and insure the joint use 
of community facilities as indicated in recent amendments 
to the Public School Act. 

MOVED by Aid. Har court, 

THAT the recommendations of the Deputy Director of Planning and 
Civic Development contained in this report be approved. 

- CARRIED UNANIMOUSLY. 


R. Report of Special Committee on 

Mountain View Cemetery, May 10, 1973 

The Special Committee on Mountain View Cemetery reported as 
follows under date of May 10, 1973: 

1. Renovation of 3 (Three) Soldier 
Sections at the Cemetery 

Mr. Broome reported that he has had a meeting with represen- 
tatives of the Commonwealth War Graves Commission in Ottawa. 
They are agreeable, in principle, to the renovation of the sections 
and indicated to Mr. Broome that they wished to visit Vancouver 
to view the soldier sections at the cemetery and discuss the pro- 
posed renovations with appropriate people. 

The Health Department wrote to Mr. Fuller, Secretary-General, 
the Commonwealth War Graves Commission, Ottawa, on April 9, 1973 
requesting a firm date on his visit to the cemetery. To date, no 
reply has been received. 

RESOLVED that the Chairman follow up on this matter by a phone 
call to Mr. Fuller, followed by a confirming letter. 

The Health Department in a letter dated March 27, 1973 to 
Mr. F\iller submitted lor consideration three renovation pro- 
< pjoaalo. Your Committoo this date considered the three proposals 
contained in tho lotLnr to Mr. Fuller and suggested that the 
following proposal, being proposal #2, is the most acceptable: 

"2. (a) Reset 277 markers as flujih marKors. 

(b) Other 27 markers to remain as originally 
rt installed 
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R. Report of Special Committee on Mountain 
View CemeterY, May 10. 1973 (cont'd.) 

(c) Regrade and reseed whole area. 

(d) Plant ornamental trees or shrubs in suf- 
ficient number required to enhance area. 

Estimated Cost 
Total Cost-Labour, Equipment and Supplied $6,470.78" 

It was noted that this renovation proposal would produce approxi- 
mately 150 new grave sites through the use of existing pathways and 
road allowance. 

2 . Revisions to By-law 

(a) Rates 

The Medical Health Officer under date of April 18, 1973, 
submitted a proposed new schedule of fees — April, 1973. 
Intensive discussion followed on the proposed fees. Mr. 
Kinloch quoted for comparison, fee schedules from various 
other Municipalities and private cemeteries in the area. Your 
Committee proposed various changes in the schedule — mainly for 
simplification purposes. 

RECOMMENDED that the rates contained in the proposed Schedule 
of Fees — April, 1973 (as amended by the Medical Health Officer) 
be initiated effective August 1, 1973 and that the appropriate 
Provincial Government authorities be so advised. 

During discussion of the fee schedule, the matter was 
raised of the cemetery staff being required at times to make 
bases for bronze markers. The Cemetery Superintendent ad- 
vised that some manufacturers of bronze markers do supply the 
base, but that on occasion, the cemetery staff are required 
to make these concrete bases. 

RECOMMENDED that effective June 1, 1973, it be a requirement 
that all bronze markers intended for use in Mountain View 
Cemetery be supplied with adequate concrete bases. 

(b) Closing of Vehicle Gates 

RECOMMENDED that the Health Department and the Corporation 
Counsel proceed with the appropriate by-law amendment to per- 
mit the opening and closing of vehicle gates at the discretion 
of the Medical Health Officer. 

(c) Liners 

Council, on December 19, 1972, adopted your Committee's 
recommendation that the use of liners be eliminated. The 
Cemetery Superintendent suggested it would be more feasible 
if the use of liners were optional. He estimated that approxi- 
mately 80% of tnc burials would bo without liners if this were 

BO . 

RKCOMMKNDKD t)iat the use of liners be on an optional basis 
and the action of Council on December 19, 1972, eliminating 
entirely, the ut;e of liners, be amended accordingly. 

(The increased charge for liners in included in tno proposed 
schedule of foou i.e. 5;45.00) 
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R. Report of Special Committee on Mountain 
View Cemetery. May 10, 197J (cont'd.) 

(d) Veterans' Markers - Inclusion 
of Name of Next of Kin 


RECOMMENDED that the Medical Health Officer and the Corporation 
Counsel proceed with the necessary by-law amendment to permit 
inclusion of the next of kin's name on the soldier's marker. 

(e) "Veterans'" Sections 

RECOMMENDED that the Medical Health Officer and the Corporation 
Counsel proceed with the necessary by-law amendment to change 
the references to "soldiers'" sections to read "veterans'" 
Sections . 


3 . Provision of Canopies 

Council, on December 19, 1972, approved the recommendation of 
your Committee that the City adopt, in principle, the provision of 
canopies on a charge basis. The Health Department is not in favour 
of the use of canopies because of the time and work involved in 
erecting, dismantling and moving these canopies, as well as the 
likelihood of damage by vandalism. It was also pointed out that 
in inclement weather only a small number of people can be accom- 
modated under a canopy. The Health Department, therefore, requested 
your Committee to re-consider its previous recommendation in regard 
to the provision of canopies on a charge basis. In considering 
this, your Committee noted that provision of canopies was first 
approved by Council in July, 1968; that these canopies have not 
as yet been provided; and that public demand for them has been 
minimal. The Cemetery Superintendent commented on the lessening 
numbers of people who now attend funerals and indicated that this 
trend appeared to be on the increase. After review of the fore- 
going factors, your Committee 

RECOMMENDS that no action be taken at this time on the matter of 
provision of canopies at Mountain View Cemetery. 

4 . Renewal of Society Agreements 

The Health Department advised that, in line with the Committee's 
recommendation, they are not renewing any reserve agreements with 
the various societies involved. The Committee requested the Medical 
Health Officer to report back to your Committee whether or not any 
problems have been encountered in this matter. 

5 . Future Plans 

There was discussion on the recent Provincial Government action 
in disbanding the Public Utilities Commission and the City's legal 
position in respect to rate changes etc. proposed for Mountain View 
Cemetery. The conRonnufi wat, that there in nood for cxplcratory 
dlBcussionn with the approprinte Provincin.1 Gov<"rnmc»nt Ministers to 
discuss the followinq matters in relation to th*> com«tory» 

(a) Proposed rate changes 

(b) Proceed with renovations to the cemetery to make the 
present location adequate for the foreseeable future 
thus releasing lands presently being held for future 
expansion . 
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R. Report of Special Committee on Mountain 
View Cemetery, May 10. 1973 (cont'd.) 

(c) The possibility of initiating optional lease plan 
(50 year lease) . 

(d) Possible reclamation of grave spaces and the possi- 
bility of the city being permitted to use graves 
which were purchased a considerable number of years 
ago but never used. 

RECOMMEND 

(i) Your Committee be authorized to send one of its Members to 
Victoria to conduct exploratory discussions with the appro- 
priate Ministers with respect to Mountain View Cemetery. 

(ii) The Medical Health Officer and the Corporation Counsel be 
instructed to draft a report for discussion at the afore- 
mentioned meeting. 


^ (Attachments to above report on file in the City Clerk's 
Office). 

MOVED by Aid. Linnell, 

THAT the resolution and Committee's suggestion in Clause 1 
be approved, and the Committee recommendations in clauses 2, 3 and 
5 be approved, and that clause 4 be received for information. 

- CARRIED UNANIMOUSLY. 


S. Regional District Matters 

In view of the meeting of the Greater Vancouver Regional 
District to be held Wednesday, May 30th, 1973, an opportunity 
was given to the members of Council to raise Regional District 
matters. 


T. Funds for Aerial Survey: 
False Creek 


MOVED by Aid. Massey, 

THAT $2,000 be approved in advance of the budget for the 
False Creek programme for the purpose of aerial surveying to be 
charged to False Creek supplementary capital budget - miscellaneous 
engineering studies. 

- CARRIED UNANIMOUSLY. 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Linnell, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY. 

MOVED by Aid. Linnell, 
SECONDED by Aid. Rankin, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY. 
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BY-LAWS 

1. BY-LAW TO AMEND BY-LAW NO. 4579, BEING 
THE MEMBERS OF COUNCIL SUPERANNUATION 
BY-LAW 


MOVED by Aid. Bowers, 
SECONDED by Aid. Pendakur, 

THAT leave be given to introduce a By-law to amend By-law 
No. 4579, being the Members of Council Superannuation By-law, and 
the By-law be read a first time. 

- CARRIED. 

MOVED by Aid. Bowers, 
SECONDED by Aid. Pendakur, 

THAT the By-law be read a second time. 

- CARRIED. 

MOVED by Aid. Bowers, 
SECONDED by Aid. Pendakur, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, Mayor Phillips in the Chair. 

- CARRIED. 

MOVED by Aid. Bowers, 

THAT the Committee of the Whole rise and report. 

- CARRIED. 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Bowers, 
SECONDED by Aid. Pendakur, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED. 

MOVED by Aid. Bowers, 
SECONDED by Aid. Pendakur, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal. 

I - CARRIED. 

(The By-law received three readings) 


(Alderman Rankin voted against the By-law) 


2. BY-LAW TO PROVIDE REGULATIONS FOR THE 

ERECTION, MAINTENANCE AND SAFETY OF BUILDINGS 
AND SIRUCTURES WITHIN THE CITY OF VANCOUVER 

MOVED by Aid. Massey, 
SECONDED by Aid. Rankin, 

THAT leave be given to introduce a By-law to provide Regu- 
lations for the erection, maintenance and safety of buildings 
and structures within the City of Vancouver, and the By-law be 
read a first time. 

- CARRIED UNANIMOUSLY. 

MOVED by Aid. Massey, 
SECONDED by Aid. Rankin, 

THAT the By-law be read a second time. 

- CARRIED UNANIMOUSLY. 


cont 'd 
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BY-LAWS (cont'd.) 

2. BY-LAW TO PROVIDE REGULATIONS FOR THE 

ERECTION, MAINTENANCE AND SAFETY OF BUILDINGS 

AND STRUCTURES WITHIN THE CITY OF VANCOUVER (cont'd.) 

MOVED by Aid. Massey, 
SECONDED by Aid. Rankin, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY. 

MOVED by Aid. Massey, 

THAT Appendix "A" of the By-law be amended in Part (a) by 
striking out the figure '$200.00' and inserting in lieu thereof 
the figure '$500.00' in respect of estimated cost of the work 
not exceeding that amount. 

- CARRIED UNANIMOUSLY. 

MOVED by Aid. Massey, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY. 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Massey, 
SECONDED by Aid. Rankin, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY. 

MOVED by Aid. Massey, 
SECONDED by Aid. Rankin, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal. 

- CARRIED UNANIMOUSLY. 

(The By-law received three readings) 


MOTIONS 


1 . Jericho Site Land 

On May 15, 1973, Alderman Massey submitted Notice of Motion 
relating to 3^ acres of Jericho lands. However, a seconder not 
being received at the meeting this day, the motion was not pro- 
ceeded with further. 

2. Allocation of Land for Highway Purposes 
(5413 Knight Street- 5394 Knight Street) 

MOVED by Aid. Rankin, 
SECONDED by Aid. Marzari, 

THAT WHEREAS the registered owners have conveyed to the City 
of Vancouver, for highway purposes, the following described lands: 

West 7 feet of Lot 23, Block 2, District Lot 710, 
Group 1, New Westminster District, Plan 1737 

West 7 feet of Lot 26, Block 2, District Lot 710, 
Group 1, New Westminster District, Pl^n 1737 


cont 'd 
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MOTIONS (cont'd.) 

2. Allocation of Land for Highway Purposes 

(541B Knight Street) 5394 Knight Street )( cont 'd. ) 

AND WHEREAS it is deemed expedient and in the public 
interest to accept and allocate the said lands for 
highway purposes. 

BE IT THEREFORE RESOLVED that the above described 
lands so conveyed be, and the same are hereby 
accepted and allocated for highway purposes, and 
declared to form and constitute portions of highway. 

- CARRIED UNANIMOUSLY. 


ENQUIRIES AND OTHER MATTERS 


Alderman Rankin - 
Demolition of Homes: 
1900 Beach Avenue 


referred to previous instructions 
of Council to negotiate on behalf 
of tenants of the I9OO Block Beach 
Avenue with the owner or developers 
of the properties affected in con- 
nection with the construction of a 
high rise building. The Alderman 
reported details of a settlement 
reached in the matter between the 
parties affected. 


Alderman Marzari - 
Development of Garden Plots 
on City-Owned Land 


advised that the present City policy 
has been to permit the development 
of City-owned lots with garden plots, 
by adjacent owners. The Alderman 
requested this policy be extended to 
include not only adjacent owners but 
other individuals or groups in the 
neighbourhood . 

The Mayor felt that this was an 
administrative procedure and directed 
the Board of Administration take the 
necessary action to this end. 


THE COUNCIL ADJOURNED AT APPROXIMATELY 10:50 P.M. 


The foregoing are Minutes of the Regular Council meeting 
of May 29, 1973, as amended, adopted on June 5, 1973. 


MAYOR / 



CLERK 


Board of Administration, May 25, 1973 


(WORKS - 1) 


WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 

RECOMMENDATIONS ; 

1. R£K)VAL AND RELOCATION OF FIRE ALARM BOXES AND CIRCUITS 

"An item has been submitted in the 1973 Basic Capital Budget to 
provide for removal of Fire Alarm Boxes from residential areas of the City, 
relocation of some of the Fire Alam Boxes to the higher risk commercial and 
industrial areas, and re-routing and consolidation of aerial circuits, at a 
total estimated cost of $30,000. (Ref: Project 12-01-01). 

In various sections of the City, B.C. Telephone and B.C. Hydro poles 
are now being relocated, necessitating re-routing and relocation of Fire 
Alarm circuits and Fire Alarm Boxes. The Fire Alarm circuits must be re- 
located from the B.C. Hydro and B.C. Telephone Company poles at this time to 
avoid delay in other major projects such as street widening. 

It is requested that approval be given in advance of the Basic Capital 
Budget approval for Project 12-01-01, for the removal and relocation of Fire 
Alarm Boxes and circuits at an estimated cost of $30,000." 


Your Board RECOMMENDS that the foregoing be approved. 


2. SPECIAL STUDIES - DESIGN DATA 


"Prior to the updating of the design of the water distribution system 
in the West End the following additional design information is required: 

a) Water usage data for large commercial and highrise apartment areas. 

b) Flow measurements in distribution mains for computer model veri- 
fication. 

c) Measurement of pipe roughness coefficients. 

Because of the West End redevelopment, flow information must be obtained 
this summer in order to allow sufficient lead time for design. 

The estimated cost of obtaining this information is $4,500.00. Funds 
are available from the 1972 Water Works Capital Budget under Account Code 
128/7902, 'Short Notice Projects - Unallocated'. 

The City Engineer RECOMMENDS that the work be approved and that $4-, 500. 00 
be appropriated from Account Code 128/7902, 'Short Notice Projects - Unallocated'." 

Your Board RECOMMENDS that the foregoing be approved. 

3. WATER MAIN INSTALLATION - 1973 CAPITAL BUDGET 

"To provide continuity in the work program, approval is requested for 
the following project: 

PROJECT 301 

Street From To 

Dundas Street Kaslo Street Renfrew Street 

Kaslo Street Oxford Street Dundas Street 

Charles Street Penticton Street Slocan Street 

Slocan Street Charles Street Grant Street 

Lillooet Street Charles Street Graveley Street 

The Dundas, Kaslo and Charles Street installations are to replace leaking 
steel mains; the Slocan and Lillooet Street installations are to provide better 
fire protection for the top end of Zone /+4.2. 

Funds for this project in the amount of $4.7,000 are included in the 1973 
Water Works Capital Budget, Reference No. 10-03-01. Detailed estimates call for 
an upward adjustment of $3,000. 

I RECOMMEND that for Project 301, a) $47,000 be appropriated in advance of 
the 1973 Capital Budget, Reference No. 10-03-01 and, b) $3,000 be appropriated 
from the 1972 Capital Budget, 'Short Notice Projects - Unallocated, Acct. No. 128/7902. 


Your Board RECOMMENDS that the foregoing be approved. 
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WORKS & UTILITY MATTERS 

4. TENDER NO. 3^-73-5- 

FOR THE SUPPLY OF READY-MIXED CONCRETE 

Thr Purchasing A^ent ond City Engineer report as followsi 

"T'^nclers for the above were opened by your Board on April 9, 1973, nnd referred 
to the City Engineer and PurchoGiiig Agent for report. 

Four b-J.dB were received, nnd based on the total estimated quantity of 15,000 
cubic yards for a one-year period, the totol cost will be approximately 
$?66,000. The prices tendered ftrei 

Associated, Ocean LuFurge 
Kask Bros . Cone re te Construction Concrete 

Price per Co. Yd. Delivered - 18.50 18.55 18.78 19.00 

Price per Cu. Yd. Picked Up - 16.00 16.00 16.28 17.00 

The 5% Provincial f^.g. Tax is in addition to all prices shoi^n in the report. 

Funds for all purchases are provided in the Annual Revenue and Ccpital Budgets. 
GENSRAL INFCRI.'ATHaj 

Provision was made in the tender document for the City to award one or nore 
contracts so that material may be obtained for each job from the depot that 
produced the lowest on-site cost, after hauling coste are considered. 

Approximately 60?5 of the material will be delivered by the supplier. The 
remaining 40?5 will be picked up from the suppliers' depots by City trucks. 
City trucks pick up material because all suppliers levy a surcharge on loads 
under 6 cubic yards, and, in many instances, it is more economical to pick 
up small loads than it is to have them delivered (the surcharge ranges from 
$5.00 to $14.00 per load, depending upon load size). 

We are recommending that all of the ready mix concrete, which is to be delivered 
by the supplier, be awarded to the low bidder. 

We are also recommending that each of the four bidders be awarded an unspecified 
portion of the material which is to be picked up by City trucks, so that the 
material for each job can be picked up from the firm that produces the lowest 
on-site cost for that particular location (in order to determine the lowest 
on-site cost for a particular location it is necessary to add the City's hauling 
costs to the prices offered from each pick-up depot). 

RECOM'.^ENDATIONS 

The City Engineer and Purchasing Agent recommend acceptance of the bids as 
followsi 

( i ) Kask Bros. Ready-Mix Ltd . 

All of the City's requirements for ready-nix concrete which is to be 
delivered by ready-mix trucks and an unspecified portion of the ready- 
mix concrete which is to be picked up by City trucks, as and when 
required for a 12 month period. 

(ii) (a) Associated Concrete Ltd., 

(b) Ocean Construction Supplies Ltd. - and 

(c) LaFarge Concrete Ltd, 

an unspecified portion of the ready-mix concrete which is to be picked up 
by City trucks as and when required for a 12 month period. " 


Your Board RECOMMENDS that the foregoing rocomiriendation 
be approved. 


FOR COUNCIL kaiXi SEE mc{S) ..0.A... 


A-2 
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(SOCIAL - 1) 


SOCIAL SERVICE AND HEALTH MATTERS 


INFORMATION 

1. Social Allowance Rates - 

Persons over 65 Years of Age 

The Director of Welfare and Sehabilitation reports as follows: 

"Recently the Provincial Government established a special 
Social Assistance Hate for persons who have attained the 
age of 65 years, but who do not have the required ten years* 
residence in Canada to qualify for the Old Age Security 
Pension. 

The new rate permits the Department to grant up to a 
maximum of $150,00 a month to single persons in the above 
category, who have a minimum of five years* residence in 
Canada. 

In the case of couples, where both parties qualify. Social 
Assistance may be granted to a maximum of $300.00 a month. 

There are corresponding rates applicable where family groups 
are concerned. 

The Department has prepared a list of all people on Social 
Allowance who are 65 years of age or older and not in receip 
of Old Age Security. The attached letter is being sent out 
to all the people on this list." 

Your Board submits the matter to Council for Information. 



t 
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FINANCE MATTERS 


RECOMMENDATIONS 


1 . Investment Matters - (Various Funds) - March and April, 19 73 

(a) No securities purchased during the month of March, 19 73 

(b) Security transactions during the month of April, 19 73 

(c) Summary of securities held by the General & Capital 

Accounts only as at April 30, 19 73 


(b) 


Date 


Apr. 


k 

;o 

10 
10 
11 
12 
12 
12 
19 
19 


GENERAL AND CAPITAL ACCOUNT TRANSACTIONS (PURCHASES) 


Maturity Maturity 
Ty pe of S ecurit y Date _ _V<L'i'** _ 

Chartered Banks Deposit Receipt s and fiove r nment Motes 


Cost 


Sank of B.C. 

Mercantile Bank of Can. 

Cr. Van. Sew. S Drain D, 

Bank of B.C. 

G. V. S. t D. D. 

G. V. S. t D. 0. 

Bank of Montreal 

Mercantile Bank of Can. 

G. V. S. t D. 0. 

G. V. S. & 0. D. 

G.V. S. & D. D. 

G. V. S. S D. D. 


Apr. 30/73 
May 15/73 
Apr. 6/73 
May 1/73 
May 1/73 . 
Apr. 12/73 
Apr. 12/73 
May 31/73 
Apr. 17/73 
May 15/73 
Apr. 2V73 
May .16/73 


$3,011 
693 

1 ,000 
it37 
33 
527 

1,500 

1,700 
kB3 
5S0 

1 .273 
688 


,736.99 
,976. itg 

,085.00 
,136.69 
,250.66 
,163.18 
,000.00 
,779.75 
,012. 3't 
,62k. 82 
J_31.6'. 


$3,000 
689 
1 ,000 

kse 

97 
587 
1,900 
1,687 
kBS 
537 
1 ,272 
685 


,000.00 
,969.56 
,000.00 
,3't5.00 
,834.20 
,109. Sit 
,000.00 
,658.00 
,'•23.79 
,151.06 
.639.31 
,267.59 


$12,531 ,021 .73 $12,it?3,399.63 


************ 
SINKING FUND TRANSACTIONS (PURCHASES) 


Term 

''8 
l\ 

•> 

t. 

21 
21 
2 

1 

5 
33 

5 
27 


Annual 
Yield % 


5.10 

5.17 

5.26 

5.'tO 

5.36 

5.31 

3.25 

5.k5 

5.31 

5.39. 

5.65 

5.65 


Maturity 

Date Ty pe of S ecuri ty Date 

Chartered Bank Deposit ReceTpt s 
Apr. 16 bank of Mont'reel May 1/73 


Maturity 
Value 


Cost 


$IJ02,671.6? $1 ,100,000.00 


Term Annual 
D ays Yield % 


15 


5.91 


********** >•( * * 


CEMETERY PERPETUAL CARE FUND TRANSACTIONS (PURCHASES) 


Date Type of Security 
Debentures 

Apr. 3 City of Van. 6% 
3 City of Van. 5i% 
3 City of Van. 5i* 


Maturity 
Date 


Maturity 
Value 


Price 


June 15/80 $2,000.00 $90,125 
Nov. 15/77 2,000.00 90.81 
Nov. 15/78 2,000.00 89.13 

$6,000.00 
************* 


Cost 


$1,802.50 
1 ,316.20 
1, 733.80 

$5,'«02.50 


Term Annual 
Vrs./Mos Yield Z 


7/2 
V7 
5/7 


7.80 
7.93 
7.9't . 


(c) 


SUMMARY OF S ECURITIES HE LD AS AT AP RI L 30, 1973 
GENERAL AND CAPITAL ACCOUNTS ONLY 


Type of Security 

Short Term 

Chartered Banks Deposit Receipts 
and Government Notes 

Medium Term 


B.C. Hydro & Power Authority 7% 
Parity Bonds due Sept. 1/75 

B.C. Hydros Power Authority 6% 
Parity Donds due Aug. 15/77 


Par or Matu ri ty Value 


$'(,263,1't2.l6 


$ 398,000.00 

8't0,00 0.0_0 
$1,233,000.00 


Cash cr Book Value 


$^1, 2^1 it. 226. 19 


$ '•01,525.59 


8^10, 000 .00 


$1, I'll, 525. 59 


RECOMMENDATION: Recommended by your board that the report of the Director of Finance on 

Investment Matters (Various Funds) for Mirch and April, 1973 be approved. 


4^ 
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2. Roster of Conferences 


Because your Board has received a number of requests for addition; 
to the Roster of Conferences approved in 1969, it was felt that a 
total review should be made at this time. 


As a result, your Board now recommend that a total of: 

$1^,375.00 


35 National Conferences - 

at an estimated total cost of 


42 Regional Conferences - 

at an estimated total cost of $6,930.00 


$25,305.00 


- be approved as detailed below: 
Department 


(N = National; R = Regional) 


Recommended Roster 
1973 


Approved Roster 
1969 



N 

R 

N 

R 

Auditorium 

1 

"5" 

1 

1 
"g" 

1 

Board of Admin. 

1 

3 

2 

2 

City Clerk 

1 

1 

1 

1 

Archives 

1 




Coroner 

1 

1 

1 
s 

1 

Engineering 

5 

6 

5 

6 

Finance 

5 

5 

5 

5 

Fire 

1 

3 

1 

3 

Healtl;! 

4 

4 

4 

4 

Law 

1 

1 

1 

1 

Permits/Licenses 

1 

6 

2 

4 

Personnel 

2 

1 

2 

1 

Planning 

4 

4 

4 

4 

Probation 

1 

1 



Provincial Court 

1 

1 



Social Planning 

1 

1 

1 

1 

Welfare 

1 

3 

1 

3 

Committees of 





National Codes 

4 


4 



35 

42 

34 

37 


Attached as Appendix "A" of this report is an up-dated schedule o 
conferences for each department, and Appendix "B" is a comparativ 
summary. 

Personnel Regulation No. 45 revised, in March 1971, establishes th 
manner by which the departments can choose which of the scheduled 
conferences employees of their department may attend. 

In particular, the regulation states: 

(a) The conference must be one of those listed on the roste 
submitted to and approved by Council in 1966, or as sub 
sequently amended. 

(b) The number of employees attending must be within the 
number included in the approved roster and the attendee 
shall be selected by the Department Head. 

(c) The list of conferences, the number attending and the 
cost of attendance, must have been included in the basi 
budget of the current year as approved by Council. 

(A copy of the regulation is on file in the City Clerk's Office). 


YOUR BOARD RECOMMENDS adoption of this report. 


Board of Administration, May 25, 1973 (FINANCE - 3) 

3. Construction and Maintenance Division - Department of 
Permits & Licenses 

The Director of Permits and Licenses reports as follows: 

"City Council on August 24, 1971 adopted a report from the Director 
of Permits & Licenses regarding "Consultants: City Building Main- 
tenance and Janitorial Services." This report, a copy of which is 
on file in City Clerk's Office, was based on the study carried out 
by the B. & W. Management Company authorized by Council January 13, 
1970. Two recommendations of the report were: 

1. The adoption of the B. & W. Management report in 
principle. 

2. The establishment of 3 new positions including the 
appointment of a Division Head. 

A. In 1970 a very heavy workload existed and in this regard the B. & W. 
Management report stated "there has been a steadily increasing volume 
of work for the Construction Co-ordination Branch to handle and the 
new building proposals for the future put an unbearable load on exist- 
ing staff". Since that time the workload has further increased and 
there is every indication that this will continue in the future. The 
p>oint has now been reached where the Division Head and the two Con- 
struction Co-ordinators have individual workloads which will keep them 
occupied for approximately the next two years without further assign- 
ments. In an attempt to cope with the problem, overtime and adjustment 
of work allocations of the staff have been necessary. The continuing 
nature of the high total workload is such that these methods have 
proved to be most unsatisfactory and interferes with the proper develop- 
ment of the programmes for which the staff were appointed. This also 
applies to the Division Head who has had to personally assume specific 
projects which has prevented him from devoting sufficient time to the 
overall supervision and control of the Division and equally important, 
from studying a number of other recommendations contained in the B. & W. 
Management report - these include a review of construction and main- 
tenance programmes and facilities for essentially all City Departments 
and Boards. 

Appendix 'A' shows the present construction workload of the Construction 
Branch. 

Appendix 'B' shows the existing buildings which are currently the res- 
ponsibility of the Division for maintenance and alterations. 

In view of the foregoing, I RECOMMEND that one Construction Co-ordinator 
and one Construction Assistant be added to the establishment of the Con- 
struction and Maintenance Division, Department of Permits & Licenses. 

B. If Council approve the two positions as recommended, additional space 
and furniture will be required for them. This can be obtained by a 
minor extension of the north end of the space presently occupied by 
the Division on the fourth floor of the East Wing. The estimates for 
this work are: 

Construction - $1,400.00 

Electrical and telephone - 900.00 

Furniture 

(Desks, drafting tables & equipment, etc.) - 2,400.00 

Contingency _ 300.00 

Total - $5,000.00 


Cont'd 


Board of Administration, May 25, 1973 


(FINANCE - 4) 


CLAUSE NO. 3 (continued) 


C . Parking and Security 

The Division also has, as one of its responsibilities, the control of 
parking in and around the City Hall. There are three underground park- 
ing areas in the East Wing, the Aldermanic parking garage in the Main 
Building, the upper and lower driveways, and the Cambie Street parking 
lot. These areas should be patrolled in a routine way and in a manner 
which is consistent with parking policies. At the moment, the staff of 
the Maintenance Branch have undertaken this work, but it is very evident 
that their other duties prevent a continuation of this practice and con- 
sequently an adequate patrol cannot be provided. It is necessary that an 
additional staff member be employed. It is also apparent that the day- 
time security of the City Hall and the East Wing should be improved. 
Building maintenance personnel and other similar staff members who may 
be in the building are generally concerned with a specific job in one 
area. The buildings should be regularly patrolled for it is not unusual 
to find children or other persons in and around the facilities on an 
unsupervised or questionable basis. The duties of the parking control 
position, if approved, could also include the security patrol. Such an 
employee, who should have an informal uniform, would also be of assistance 
when Council is in session. 

I Recommend that a new position for the control of parking and security 
purposes be authorized subject to review by the Director of Personnel 
Services. 


SUMMARY OF COSTS (Estimated) 



1973 

1 

Construction Co-ordinator I ($1185 

-1418) 

Full Year 
$17,016 

(6 roos. 
$ 8,508 

1 

Construction Assistant ( 943 

-1129) 

13,548 

6,774 

1 

Security Patrol Officer ( 605 

- 720) 

8,640 

4,320 


Fringe Benefits 12% 


3,920 

1, 960 


Auto Allowances (2) 


1,200 

600 


Uniform 


200 

200 


Telephone Rental (2 locals 


288 

144 


Total Recurring Costs 


$44,812 

$22,506 


Non-Recurring Costs 



5,000 


Total 1973 Costs 



$27,506 


The Comptroller of Accounts advises that the necessary funds for 1973 
would be provided from Contingency Reserve. 

This report has been discussed with and endorsed by the Administrative 
Analyst and the Business Manager of the Vancouver Municipal & 
Regional Employees' Union. 

The Director of Permits and Licenses Recommends that: 

1. One new position of Construction Co-ordinator I and one 
new position of Construction Assistant be authorized. 

2. One new position for the control of parking areas and 
security purp>oses be authorized. 

3. The sum of $27,506.00 be provided from Contingency Reserve 
to cover 1973 costs for salaries, equipment and alterations 
to the Construction and Maintenance Division. 

4. The Board of Administration be authorized to approve the 
recommendations of the Director of Personnel Services re- 
garding classification of the three new positions." 

Your Board RECOMMENDS that the above recommendations of the 
Director of Permits & Licenses be approved. 


Board of Administration, May 25, 1973 (FINANCE - 5) 


4. Use of 306 Abbott Street when Vacated by No. 1 Health Unit 

Your Board has received the following report from the Administrative 
Analyst : 

"At the present time, the City is renting, on a month-to-month basis, 
the space at 306 Abbott Street occupied by the No.l Health Unit. Con- 
struction of the North District Office at Grant & Commercial is pro- 
ceeding and when ready for occupation (during June 1973) the No.l 
Health Unit will move to that location. 

However, the Downtown Sub-Unit (which will eventually be housed in the 
Old Museum Building) will need accommodation. On July l3, 1972 when 
dealing with the report on "Co-ordination of services: Health, Welfare 
and Probation space requirements". City Council, in its resolution, 
stated: 

"The City Council recognizes the need to proceed with 
the Old Museum Building alterations and the need for 
the West End Service Centre and authorizes the Board 
of Administration to take the appropriate steps for 
these two functions at this time". 

The recommendations of the report concerning the Old Museum Building 
were : 

"The Health, Welfare, Probation, Social Planning, 
Planning, use facilities to be provided at the Old 
Museum Building (Main & Hastings Streets) as a local 
service office for individuals and families living 
in the downtown area. Also, provision to be made to 
house inspectors of the Permits & Licenses Department 
and fire wardens working in the downtown area". 

As renovation of the Old Museum Building has not commenced, the Medical 
Health Officer, the Director of Welfare & Rehabilitation, and the Fire 
Chief, have reviewed the programmes and services provided by their 
departments in the downtown area and have concluded that it would be 
advantageous to use 306 Abbott Street to house the downtown Health Sub- 
Unit staff. Health Inspectors and Fire Wardens, until facilities are 
available in the Old Museum Building. 


ITEM 1 - DOWNTOWN HEALTH DEPARTMENT SUB-UNIT - X-RAY & CLINIC PROGRAMME 


The Health Department staff recommended to be permanently located in 
the downtown sub-unit is comprised of: 

1 X-ray Operator 

3 Public Health Nurses 


Two nurses from the Victorian Order of Nurses will also be located in 
this office. 

A Health Clinic will be operated and various professional staff 
(psychologists, psychiatrists, nutritionists, social workers, etc.) 
will use the facilities on a part-time basis to meet with persons by 
appointment . 

ITEM 2 - INSPECTION SERVICES 

(a) Public Health Inspectors 

It is recommended that the "Downtown Group" of 11 Public Health 
Inspectors comprising: 

1 Public Health Inspector V 

2 Pu".lic Health Inspectors III 

^ Public Health Inspectors I or II 


Cont'd. 
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ITEM 2 - INSPECTION SERVICES (continued) 

assigned to the Inspection Services in the downtown area, West 
End the North East area of the City (North of Broadway) be housed 
at this location. 

These inspectors are now located in the East Wing of the City Hall; 
location at 306 Abbott Street will reduce travelling time, particu- 
larly of those inspectors in the downtown area, and enable the 
Senior Health Inspector in charge of the group to more closely 
supervise the Health Inspection Service in the downtown core area 
anid ""Skid Road" area. 

Fire Wardens 

City Council, at its meeting on November 7» 1972, received a report 
on the Fire Warden Division of the Fire Department and approved the 
recommendations of that report, of which No. 3 recommendation read: 

"Space be allocated in the Old Museum Building 
at Main & Hastings to house 4 Fire Investigators, 
1 Captain, 5 Fire Wardens, and the Captain-Public 
Education" . 

These Fire Wardens are presently located in the East Wing of the 
City Hall. Relocation of the 4 Fire Wardens assigned by investi- 
gation duties to the downtown location, will place them in closer 
proximity to the Public Safety Building, making easier communi- 
cation with the Police Department. The Captain and 5 Fire Wardens 
have been assigned responsibility for inspections on the North side 
of the City, including the downtown and West End areas. Re-location 
will place them closer to their area of insp)ection. 

The Captain-Public Education provides a Fire Prevention programme 
giving lectures to organizations, schools, and industry, and 
prepares fire evacuation plans for which there has been an increasin; 
demand for assistance from operators of hi-rises and large commercial 
complexes . 

Clerical Services 

(i) One Clerk III (Fire Department staff establishment) is now 
providing some clerical services to the Fire Wardens. 

Now located in the Department of Permits & Licenses offices. 
City Hall East Wing, it is recommended that this employee be 
transferred to 306 Abbott Street. 

It is further recommended that one additional position of 
Clerk-Typist I be established and that the Clerk III and 
Clerk-Typist provide clerical services to both Fire Wardens 
and Health Inspectors. 

For administrative purposes only, the Clerk -Typist I position 
to be added to the Fire Department establishment. 

(ii) Inspection Records and Filing System 

I 

It is recommended that the Central Filing System located in 
the Department of Permits & Licenses, continue to house ins- 
pection records for Health and Fire so that the Division Head 
may have immediate access as required and each individual 
"premises record file" in the Central Registry will be complete 
at all times (except when called for for inspection purposes). 

To achieve this, it is recommended that the Health Department 
Delivery Service pick up files daily from the Department of 
Permits & Licenses and return files from 306 Abbott Street to 
the Central Registry. 


Cont'd. 
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ITEM 2 - INSPECTION SERVICES (continued) 


The appropriate "premises cards" used to record dates of 
inspections, will be located at 306 Abbott Street for reference 
by the Inspectors and will be updated by the Clerks and used 
as a basis for calling files. The maximum n\imber of files 
required daily is estimated to be: Fire 40, Health SO. In 
practice, it is expected the number will be considerably less 
as not all files will need to be reviewed prior to an ins- 
pection. 

i 

! 

(d) Space in East Wing 

j Since December 1972. seven (7) Fire Wardens, four (4) Building 

■ Inspectors, four (4) Health Inspectors, and one (l) Plumbing 

Inspector (total l6 new positions) have been added- RemoVal of 
22 Inspectors to 306 Abbott Street will relieve space requirements 
in the East Wing. The Division Heads of the Health and Fire 
Inspection Services will contir^ue to be located on the 2nd floor 
of the East Wing. 

Use of common facilities by the Downtown Fire Wardens and Health 
Inspectors at' 306 Abbott Street should strengthen the understanding 
of each others functions ajid knowledge of common problem areas. 

The Director of Permits & Licenses Department is of the opinion 
that there will be some loss of integration of inspectional services 
from that intended in the original concept of Permits & Licenses. 


ITEM 3 


The total number of City personnel recommended to be housed at Abbott 

Street until renovations have been completed at the Old Museum Building 
is, therefore: 

Health Department - X-ray/Clinic 4 

V.O.N. Nurses 2 

+ Specialists visiting part-time 

Public Health Inspectors 11 

Fire Wardens 11 

1 Clerk III 1 

1 Clerk-Typist I 1 

Total: 2 

ITEM 4 - ESTIMATE OF ADDITIONAL COSTS 

(a) The additional cost of using 306 Abbott Street is estimated to be: 

Item 1973 Annual 

6 Months 


Rent $416.67 p.m. $2,500 $ 5,000 

Lighting 200 400 

Heat 300 600 

Telephone 1,700 3,400 

Maintenance/cleaning 3 .000 6,000 

$7,700 $15,400 

Already included in the Health Department 1973 budget. 

Clerk -Typist I ^ , 

PG.5 ($40d-470) $2,44d $ 4,^96 

Fringe benefits 12^ 306 6l2 

Stationery: initial 

requirejTient say - 100 - 

1 Manual Typewriter 250 


$3,104 $ 5,50B 

$10,d04 $20,90J^ Cont'd, 
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ITEM 4 - ESTIMATE OF ADDITIONAL COSTS (continued) 


(b) Notes ; 

(i) As new furniture is being supplied to No.l Health Unit at 
Grant /Commercial, it is recommended that the existing furni- 
ture be left at 306 Abbott Street for use by the Downtown 
Health Sub-Unit, the Health Inspectors and Fire Wardens. 

(ii) The existing telephone service at 306 Abbott Street be left 
unchanged and be reviewed after 3 months operating experi- 
ence . 

(iii) Overnight and off-duty parking for City cars used by Fire 
Wardens not authorized to take cars home has been arranged 
at various Fire Halls. The Fire Chief has agreed to provide 
similar parking for City cars used by Health Inspectors. 
Therefore, no parking costs are involved. 

(iv) One electric typewriter is already available and is used by 
the Clerk III. 

(v) The Director of Personnel Services has reviewed the proposed 
duties of the Clerk-Typist position and recommends it be 
established at Clerk-Typist I. PG.5 ($403-470) effective 
when filled; to be reviewed six months from that date. 

(c) The Comptroller of Accounts has advised that if the recommendations 
of this report are adopted, the required additional funds estimated 
at $3,104 for 1973 can be provided from Contingency Reserve. 

ITEM 5 - SUMMARY OF RECOMMENDATIONS 
It is recommended that: 

1. 306 Abbott Street continue to be rented after transfer of No.l 
Health Unit and that it be used to house: 

4 Employees of the Downtown Health Sub-Unit 

2 V.O.N. Nurses 
11 Health Inspectors 
11 Fire Wardens 

2 Clerks 
Total 

2. The estimated costs of $3,104 be provided to the Fire Department 
from Contingency Reserve. 

3. The additional position of Clerk-Typist I be established, 
effective when filled." 


Note : This report has been discussed with the President of the 

Vancouver Firefighters' Union - Local iB, and the Business 
Manager of the Vancouver Municipal & Regional Employees' Union, 
and they concur herein. 


YOUR BOARD RECOMMEND adoption of the recommendations of this report. 


Board of Administration , May 25, 197 3 (FINANCE - 9) 

5 . Organization of Health Inspectors 


YOUR BOARD has received the following report from the Administrative 
Analyst : 

"City Council, at its meeting on December 5» 1972, adopted the recomm- 
endations of a report dealing with the changes in method of operation 
by the Health Inspectors. 

One of the recommendations of the report was that: 

"A further review to be made in 1973 and a report be 
submitted to Council recommending the level of service 
to be provided by the Division, the organization of the 
Division, and the numbers and classifications of Public 
Health Inspectors required for such service." 

The operating changes outlined in the report adopted in December 1972 
have now been implemented, including: 

- establishment of a Master File of inspection record cards. 

- introduction of an "Inspector's Report" for each inspection 
made . 

- statistical information completed and compiled by Data 
Processing. 

- report forms filed in the Central Registry. 

- use of personal paging devices. 

- the 4 new positions of Public Health Inspector I established 
by the report have been filled. 

1. RECOMMENDATIONS FOR ORGANIZATION 

The organization and supervision of the Environmental Health 
Division has been reviewed with the Medical Health Officer and 
the Division Head. To provide a clearer delegation of authority 
from the Division Head, together with closer supervision, the 
organization recommended is the establishment of two groups: 

i) Field Section 

ii) Support Section 

A chart outlining the recommended organization is attached. It 
is recommended that this organization be regarded as "temporary" 
and that after operation on this basis for the balance of 1973 » 
the Medical Health Officer and the Administrative Analyst submit 
a report on the experience and recommend a permanent organization 
and the level of service as required by the Council Resolution of 
December 5, 1972. 

(a) FIELD SECTION 

The field section to be divided into two groups, namely: 

- the "Downtown" district group 

- the "Southside" district group 

The boundary line between the two districts to be Broadway. 


Each group to be supervised by one Public Health Inspector V 
and withm each group, 2 Public Health Inspectors III as 
working supervisors, and S Public Health Inspectors I or II 


Cont'd 
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Outline of duties of Public Health Inspectors III 
in the Field Service groups 

In addition to the regular inspect ional duties in a given 
district of the City, the Public Health Inspectors III 
will be "Working Supervisors". In this context, in addition 
to inspections, the duties of the incumbent will include: 

(i) Monitoring of frequency of inspections in assigned 
areas and ensuring the unifom application of Health 
By-laws and policies. 

(ii) Instruction of Public Health Inspectors as circum- 
stances require in more difficult inspections. 

(iii) Training of the field staff and evaluation of the 
quality of inspections. 

(iv) Supervision of Public Health Inspectors I and II 
to ensure that the required level of service is 
maintained and checking and reviewing reports 
received. 

(b) SUPPORT SECTION 

To support the field services, a group be established 
comprised of 5 Public Health Inspectors III supervised 
by the Public Health Inspector IV. 

The Public Health Inspector IV will, in addition to his 
supervisory duties, assist the Director in preparation 
of reports, obtain information on special situations and 
preparing replies to enquiries received concerning Health 
Regulations and By-laws. 

One Public Health Inspector III to be permanently stationed 
in the general inspection office of the Department of 
Permits & Licenses. The duties of this Inspector will be 
to receive and answer telephone enquiries, receive material, 
approve plans and give verbal advice to members of the 
public. He will be authorized to give out Public Health 
information and will, when necessary, give instruction to 
the field staff (by use of personal pagers) concerning 
complaints which must be dealt with immediately. 

The 4 remaining Public Health Inspectors III, supervised 
by the Public Health Inspector IV, to be conversant with 
all aspects of environmental health and be able to substi- 
tute as working supervisor in the field group in case of 
illness or vacation, or to move into some other aspect of 
the service which, by the particular circumstance, has 
given cause for alarm. In any event, when dealing with a 
specified problem (say rodent control) in a particular area 
of the City they may, with the full knowledge of the local 
working supervisor, be required to issue instructions to 
the local Public Health Inspector I or II in instituting 
controls to eliminate a particular public health hazard. 

The special responsibilities of this group will be to 
deal witht 

- communicable diseases 

- pest control 

- pollution 

- institutional inspections 

and other environmental control functions of a special 
nature warranting the experience and skills of a more 
senior inspector as varying public health hazards occur. 
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Communicable Diseases 

This is work with the Medical Health Officer and the 
Division Head in investigation of specific communicable 
disease problems, tracing contacts, and arranging for 
laboratory investigations. 

Pest Control 

This work requires experience in methods of rodent control 
and work with companies in this field to meet standards of 
control acceptable to the department. 

Pollut ion 

This involves work with the Engineering Department, 
Permits & Licenses Department, and the Greater Vancouver 
Regional District staff in investigation of various prob- 
lems and seeking abatement. It includes organization of 
bacteriological surveys of pollution and work to ensure 
that the pollution provisions of the Health Act are 
enforced. 

Institutional Inspections 

This is work with the Community Care Licensing Board and 
the Hospitals' Inspector of B.C. Hospital Insurance 
Services in assessing premises for initiation and mainten- 
ance of licensing. It includes work with other City and 
Provincial departments in assessing physical standards in 
boarding homes, nursing homes., and child care facilities. 

2. ESTIMTE OF COSTS 

The present establishment of the Inspectional Services is: 


Public Health Inspector VI 1 

" " " IV 1 

III 7 

" " " I or II IS 


Total: 29 

To implement this report, it is recommended that one position of 
Public Health Inspector II be reclassified to Public Health Ins- 
pector III on a temporary basis, effective upon adoption of this 
report, expiring December 31, 1973. 

The cost involved is, therefore: 

Present maximum salary - 

Public Health Inspector II - PG.23 $1,033.00 
" " " III - PG.25 $1,129.00 

Increased cost - $ 96.00 per month 


Increased salary for 7 months $ 672.00 

Additional Fringe Benefits - 12^ $ 84 . 00 

Total additional cost: $ 756.00 


3. NOTES 

(i) This report has been discussed with the Business Manager of 

the Vancouver Municipal & Regional Employees' Union who concurs 
herein, subject to a review of the classification of the PHI 
IV position by the Director of Personnel Services. 


(ii) The Comptroller of Accounts has advised that if this report 
is approved, the necessary additional funds can be provided 
from Contingency Reserve. 

Cont ' d. . . . 
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CLAUSE NO. 5 (continued) 


4. 


SUMMARY OF RECOMMENDATIONS 


It is recommended that: 


1. The organization outlined above be implemented by the 
Medical Health Officer, on a temporary basis, effective 
upon adoption of this report until December 31, 1973. 

2. The Medical Health Officer and the Administrative 
Analyst report on the permanent organization of the 
Division and the level of service, etc. in accordance 
with Council Resolution of December 5, 1972, at the 
conclusion of the temporary period. 

3. The necessary additional funds estimated to amount to 
$756.00 be provided from Contingency Reserve." 


YOUR BOARD RECOMMENDS that the recommendations of this report be 


The Deputy Director of Planning and Civic Development reports 
as follows :- 


"As a result of discussions about staff assignments and work 
program, I have been requested to present Council with a 
list of projects to which the Department of Planning and Civic 
Development is committed. 

The program of the department, which is derived in part from 
specific instructions from Council and in part from a continu- 
ing planning responsibility, is designed to be as nearly 
balanced as possible. Most of the work of the Advance Planning 
& Research Division is aimed at providing a broad policy 
background within which work of the Community Planning and 
Civic Development Divisions can be organized on a consistent 
and coordinated basis. In the past it has all too often been 
the pattern that specific problems have had to be answered 
ahead of the development of City-wide policies. Inevitably 
this has led to limited consideration of the City-wide 
objectives as a prerequisite for dealing with the particular 
local problem. This is wasteful, time-consuming, and leads 
to both confusion and duplication. The current program, 
which has been under way now for some years, aims to overcome 
this deficiency. It is an objective that the work of the 
Advance Planning & Research Division on City-wide policies 
will be sufficiently advanced by the end of 1973 to provide 
a proper context for the work of the other divisions. 

Attached as Appendix 'A' are work lists for each of the 
divisions of the Department showing the estimated time needed 
to be spent on projects on hand during the remainder of 1973, 
assuming some projects will be completed and others will 
carry on. Also shown is the time that is available for each 
project with the present number of employees in the Department. 
No one of the divisions can accomplish the work it feels 
necessary to be done by the end of 1973 unless staff is 
supplemented in some manner. Not included in Appendix 'A' 
are work lists for the zoning section, the False Creek or 
the Strathcona Site Offices. 


adopted. 


6. 


Planning Department Work Schedule 


Cont ' d. . . 
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The section of Appendix 'A' devoted to each division notes 
the time deficiencies for projects and suggests in each case 
what is considered an appropriate addition to the staff. In 
no instance is there any suggestion that the staff should 
be increased to the extent that the full problem can be 
completed in 1973. Some items listed are of an ongoing 
nature and reoccur from year to year and it is anticipated 
that new projects will be added throughout the year. A few 
of these, if of a relatively minor nature, can be absorbed 
without compromising the program. Others such as the 
extension of the Local Area Planning Program will either 
have to be subject to the provision of still more staff, or 
be inserted into the program by deferring other projects 
for a considerable time. 

At present the work of the Advance Planning and Research 
Division is concentrated on Downtown development and City 
policy proposals. Running along with this is a program 
giving attention to the development of data to support 
these programs and the programs of other divisions. The 
Civic Development and Community Planning Divisions are com- 
pletely tied up with studies related to specific area develop- 
ments. Extension of their programs can only be accomplished 
by making additional people available. Any new local area 
planning offices, similar to the one established in the West 
End, will require that people be assigned to the office and 
a budget be established for the operation. Extra staff for 
this type of function is not available at present and has not 
been indicated. 

The Zoning Division has Just recently been relocated in the 
Planning Department, and an extra staff member added. The 
operation will require a period of trial before an evaluation 
of its efficiency can be made. 

Three sections of the Department are carried separately in the 
appraisal. These are all capital supported groups and their 
work is not necessarily regulated by the general Departmental 
program. They consist of the Beautif ication Study Group, the 
Strathcona Rehabilitation Project Group, and the False Creek 
Development Group. The workload for these three groups is 
subject to unanticipated increases at times. It is apparent 
that provision should be made to allow staff adjustments on 
a temporary basis to take care of these circumstances. A 
separate report in regard to staff requirements and priorities 
for the beautif ication section is being prepared. Staff 
requirements for this section are not considered in this report. 

The requirements of the Secretarial staff and the Drafting pool 
are subject to the output of the professional staff in the 
amount of work that is required of them. Any adjustments in 
the number of Planners should be reflected in authorization 
to gear the size of the Secretarial and Drafting staff to the 
amount of work generated by the professional staff. 

Appendix 'B' gives the relative size of the staff for the years 
1966, 1968, 1970 and 1973- 

Staff associated with special projects, such as the Strathcona 
Rehabilitation Project and the False Creek Team, are listed 
separately. It can be seen that the niimber of professional 
and technical staff members is the same in 1973 as it was in 
1966 and, in fact, in 1968 there were four extra people. 
This increase in 1968 was largely due to the buildup of the 
Urban Renewal Division which, by 1970, had been disbanded 
due to the cutting off of the Urban Renewal program. The table 
indicates that, even though the work load has increased sub- 
stantially, the resources to carry it out have remained 
relatively constant. 


Cont' d. . . 
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Appendix 'A' sets out the anticipated resources required for 
each part of the work of the department in terms of man months. 
We have recently instituted a system of timekeeping in the 
department so that the actual time spent on each part of the 
work can be accounted for. This will enable us to budget our 
effort more closely and will enable us to keep a check on the 
program as the work is carried out. 

To carry out this program, the following additional positions 
are required: 

One Planner for Community Planning Division 
One Planner for Civic Development Division 
Two Planning Analysts for Advance Planning & Research 
Division 

One Planning Assistant for Advance Planning & Research 
Division 

One Planning Assistant for Administration Division - 

Drafting Section 
One Clerk-Steno II for Administration Division - 

Steno Pool Section. 

An organization chart of the department showing these positions 
is attached. 

Report of the Director of Personnel Services 

The Director of Personnel Services has reviewed the duties and 
classifications of the positions recommended as follows: 

2 Planner I's Pay Grade 28 ($1,079-Sl, 291) 

2 Planning Analysts " " 24 ($903-$l,079) 

2 Planning Assistants II " " 17 ($659-S788} 

1 Clerk-Steno II " " 10 ($489-S574) 

The positions to be established, effective when filled. 

Estimated Additional Costs 


Salaries 


1973 (6 raths.) 

Annual 

2 Planner I ' s 

@ $1,079 

% 

12,948 

% 

25,896 

2 Planning Analysts 

@ 903 

10,836 

21,672 

2 Planning Asst. II 's 

@ 659 

7,908 

15,816 

1 Clerk-Steno II 

@ 489 

2,934 

5,868 



34,626 

69,252 

Fringe benefits - 109^ 


3,463 

6,926 



38,089 

76,178 


Furniture Requirements 

2 double pedestal desks % 420 

1 secretarial desk 260 
4 work tables 390 

2 swivel arm chairs 195 
6 side chairs 305 
1 steno chair 85 
1 electric typewriter 775 
1 printing calculator 850 

1 draftsman's utility cabinet 90 

2 drafting lamps 40 
Miscellaneous 500 3,910 

41,999 


Cent ' d. 
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The Assistant Director, Construction & 
Maintenance Division, reports that the 
costs to carry out the necessary alter- 
ations is estimated at approximately 
$4,200. This includes building alter- 
ations, electrical and telephone 

relocations: 4, 200 

Estimate of total funds required in 1973 $46,199 


Notes: 


1. The classifications in this report have been reviewed 
by the Business Manager of the Municipal & Regional 
Employees Union and he concurs. 

2. The Comptroller of Accounts advises that if the 
recommendations of this report are adopted, funds can 
be obtained from the Contingency Reserve Account. 


It is RECOMMENDED that: 


1. Council approve the work objectives of the Department as 
indicated on the work list (Appendix 'A')« 

2. Seven new positions be established effective when filled, 
as recommended by the Director of Personnel Services, 
namely: 

2 Planner I ' s 

2 Planning Analysts 

2 Planning Assistant II 's 

1 Clerk Steno II 

3. Furniture be purchased and alterations carried out as 
noted above. 

4. The necessary funds for 1973 amounting to $46,199 be 
provided from Contingency Reserve- 


5. Council instruct the Director of Planning & Civic 

Development to report at the end of 1973 on progress of 
work during the year and to outline the anticipated 
program and needs for the year 1974." 


Your Board RECOMMENDS that the recommendations of the Deputy 
Director of Planning and Civic Development be approved. 


Board of Administration, May 25, 1973 
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CONSIDERATION 

7 . Rental of Stage Lighting Equipment Units to Theatre in the Park 
The Theatre Manager reports as follows: 

"During the last three years The Queen Elizabeth Theatre has 
rented lighting units to Theatre in the Park to assist them in 
their summer productions. The amount of rental has been held as 
a credit so that the Theatre in the Park can use an equivalent 
amount of free rental in the Theatre or for rental of rehearsal 
space. 


The Theatre Manager, with the concurrence of the Vancouver 
Civic Auditorium Board, recommends that the lighting units be 
rented to Theatre in the Park under the care and supervision of 
The Queen Elizabeth Theatre's Lighting Console Operator. In 
return, the sum of $3,600 will be paid in advance by Theatre in 
the Park and held as a rental credit to offset rentals of the 
Rehearsal Rooms in The Queen Elizabeth Theatre and The Queen 
Elizabeth Playhouse. Any unused amount of the credit will accrue 
as Theatre rental, and rentals in excess of $3,600 and all other 
charges will be paid by Theatre in the Park." 

Your Board submits this matter for Council CONSIDERATION. 


FOR COUNCIL ACTICJ^ S 
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PERSONNEL MATTERS 

CONSIDERATION 

1. Leave with Pay - Mr. John Winsor 

The Deputy Director of Planning and Civic Development reports as follows: 

"John Winsor, Planner II in this Department, has been selected as one of 
three people to represent Canada in the 1973 World Fireball Championships 
to be held at Torbay, England, from September 15 to 22. The "Fireball" 
is an international class of high performance racing sailing dinghy, 16 feet 
in length, manned by two persons. 

Selection for this event was based on Mr. Winsor's performance in the 
1972 World Fireball Championship races and his past record, which ranks 
him as Canada's top "Fireball" sailor. He is also proficient in the 
"Enterprise" class and is expecting to compete in the World Champion- 
ships to be held this year in Vancouver. 

As in all highly skilled sports, a status of excellence and an official stand- 
ing rating can only be maintained by constant practice and competition. 
Participation in sailing events from March to September of this year will 
require Mr. Winsor to utilize all his vacation allowance as these events 
are held in locations throughout North America. It will be necessary, 
therefore, for him to take leave from the City to participate in the races 
in England. 

It is felt that with Vancouver being a city with an inheritance of sailing, and 
the prestige of having a City employee be one of Canada's three represent- 
atives in a world-recognized competition, it is appropriate for the City to 
encourage and support Mr. Winsor's efforts in this event. 

It is RECOMMENDED that John Winsor be granted ten days leave with pay 
from September 10 to 21, 1973 to compete in the World Fireball Sailing 
Championships in Torbay, England." 

Your Board submits the recommendation of the Deputy Director 
of Planning and Civic Development for the CONSIDERATION of 
Council . 
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PROPERTY MATTERS 

RECOMMENDATION 

1 . Lease 250 Terminal Avenue 
Lot 16, Block A2. D.L. 2037 

The Supervisor of Property and Insurance reports as follows 

"Reference is made to Board of Administration report, 
Property Matters dated December 10th, 1971, adopted by 
Council, December 14th, 1971, approving the lease of the 
warehouse property at 250 Terminal Avenue to D' Vincent 
Industries Corporation Ltd. 

The assets of D' Vincent Industries were subsequently purchased 
by new principals who have incorporated under the name of 
Pacific Spectra Ltd, 

For various technical reasons the lease approved by Council 
was never executed by D' Vincent Industries, The building 
has, however, been continuously occupied and the appropriate 
rentails have been received. It is now desirable to arrange 
for the execution of the formal lease with Pacific Spectra 
Ltd, on the same terms and conditions as previously approved 
by Council on December 14th, 1971 as follows :- 

Lease Term ; 

5 years with options to renew for two subsequent 5 year 
periods and a final term of 2 yeaxs expiring on December 
31st, 1988, 

Rent; 


To be paid monthly and subject to review at 5 year intervals, 
$5,460,00 per annum plus an amount equal to taxes as if 
levied. 

Conditions ; 

Lessees' option to renew must be exercised 3 months prior 
to expiry date. 

Rental for the succeeding term shall be determined 4 
months prior to expiry of the current term. 

The Lessee to depKJsit with the City an amount equal to 
three months' rent to be held by the City as a security 
deposit, or, to provide a security bond in favour of the 
City for an equal amount. 

City to be responsible for ;- 

(a) Exterior maintenance, 

(b) Structural maintenance, 

(c) Repair of mechanical faults to the heating asid 
plumbing systems. 

Lessee to be responsible for :- 

(a) All utilities, 

(b) All interior alterations, redecorating and repair- 
fair wear and tear excepted, 

(c) Day-to-day maintenance and servicing of the plumbing 
and heating systems, ^ 

(d) All maintenance, repair and alterations to the 
electrical system. 


2 


BOARD OF ADMINISTRATION, MAY 25, 1 973 (PROPERTIES - 2) 


RECOMMENDATION 
Clause 1 Continued 


RECOMMENDED that a lease be drawn in favour of Pacific 
Spectra Ltd, , in accordance with the foregoing terms and 
conditions except for the initial lease term, vrtiich shall be 
for a period of 2 years and 7 months commencing June 1st, 
1973 and expiring on December 31st, 1975, The agreement to 
be to the satisfaction of the Corporation Counsel and the 
Supervisor of Property & Insurance," 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of 
Property and Insurance be adopted. 


INFORMATION 

2. POINT GRET ROAD DEVELOPMENT 
OF PARK LAND 


The Supervisor of Property and Insurance reports as follows :- 

"City Council, "In Camera", February 6th, 1973, Item 5, dealt 
with various matters regarding the Point Grey Koad Project, 
One of the recommendations by Council was that in consultation 
with the Parks board, the City proceed to open up these lands 
involved, which are under City ownership now. This matter 
was referred to the Board of Parks and Public Recreation 
and under cover of a letter dated March 27th, 1973, they 
advised of the following excerpts from the Minutes of the 
meeting of their Board held on March 26th, 1973, 

"POINT GREY ROAD - DEVELOPMENT 

"Consideration of demolition and clearance and develop- 
ment for look-out parks of two large waterfront parcels, 
as requested by the City, on Point Grey Road had been 
deferred at the March 12th meeting of the Board, 

"After discussion of the large parcel opposite Tatlow 
Park, it was regularly moved and seconded, 

"RESOLVED I That the properties opposite Tatlow Park 
known as 2823-25 Point Grey Road and 
2831 Point Grey Road be demolished and 
turned over to the Board for development 
as a look-out park by April 1, 1974, 

- Carried, 

"Discussion also took place on the lands in the 3200 Block 
Point Grey Road and it was regularly moved and seconded, 

"RESOLVED: That the properties known as 3225 Point 
Grey Road and 3235 Point Grey Road be 
demolished and turned over to the Board 
for development as a look-out park by 
April 1, 1974, 

- Carried, 

"It was agreed that the City should be requested to use 
care in the demolition so as not to unduly disturb any 
trees or landscaping that would be valuable in development 
of the prop>erties for look-out parks," 
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INFORMATION 
Clause 2 Continued 


In order to have been in a position to turn over the vacant 
land to the Board by April 1st, 1974, it would have been 
necessary to serve Notice to Vacate to the existing occupants 
of the buildings in question at a relatively inconvenient 
time of the year. This matter was discussed with the 
Superintendent of Parks who agreed that it would not act 
to the detriment of the Parks Board if the turn over date 
was delayed to May 1st, 1974. This date was confirmed in 
writing by memo from the Supervisor of Property and Insurance 
dated April 16th, 1973, and this office is now working with 
the existing tenants towards their vacating the premises 
by March 31st, 1974 giving us, therefore, 30 days to demolish 
the structures." 

Your Board submits the foregoing report of the Supervisor of 
Property and Insurance to Council for INFORMATION. 


RgQQWWENQftTION 

3. 102 East 2nd Avenue 

S.E. corner 2nd Avenue and Quebec Street 

The Supervisor of Property & Insurance reports as follows :- 

"Reference is made to Item 1, Property Matters dated April 27th, 
1973, considered by City Council on May 1st, 1973, concerning 
Lot 1, Block 14, D.L. 200A, in connection with the extension of 
the Columbia-Quebec Connector south of 2nd Avenue. 

The following is an extract of the Council minute 

"Moved that the Supervisor of Property & Insurance be 
authorized to negotiate for the purchase of this property 
and report back to Council on cost aind source of funds." 

These premises comprise a one-storey, with mezzanine, reinforced 
concrete office and warehouse building, with a main floor area 
of 6,039 sq. ft., erected in 1933 on a lot 49.5' x 122', zoned 
M-2. This building is presently partitioned off into office, 
warehouse and workshop areas and is under a lease to Hydraulic 
Service & Equipment Ltd. until July 31st, 1973 at a monthly 
rent of $625.00. 

Following negotiations with the owner's representative, he is 
prepared to sell for the sum of $78,500.00 as of May 31st, 
1973. This price is considered to be fair and equitable and 
represents market value in this area. It is proposed to rent 
this building until such time as the property is required for 
road purp>oses. 

« 

As there is some uncertainty as to when this property and how 
much thereof will be required for road purposes, it is proposed 
to charge this acquisition to the Land Purchase Fund for Future 
Civic Purposes. It is anticipated that there may be some 
surplus to be disposed of at a later date. 

RECOMMENDED that the Supervisor of Property & Insurance be 
authorized to acquire the above property for the sum of 
$78,500.00 on the foregoing basis chargeable to Code 
<m #561/3201 - Land Purchase Fund." 


Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of 
Property and Insurance be adopted. 


BOARD OF ADMINISTRATION, MAY 25,1973 (PROPERTIES - 1^) 

RECOMMENDATION 

ACQUISITION FOR BRITANNIA COMMUNITY 
SERVICES CMTflE 

1056 - 56 McLean Drive 

The Supervisor of Property and Insurance reports as follows ;- 

"The above property, legally described as Lot 10, Block 26, 
D.L, 264A and known as 1056 to 1058 McLean Drive, is required 
for the Britannia Community Services Centre. This project is 
to be developed as an Urban Renewal Scheme under Section 24 
of the National Housing Act. 

These premises comprise a 1% storey frame dwelling with a 
main floor area of approximately 900 sq. ft., erected in 
1911 on a site 33' x 83' , zoned RM-3. ihe dwelling contains 
10 rooms divided into 3 self-contained suites, 13 plumbing 
fixtures, has a patent shingle roof, stucco exterior, full 
concrete basement and is heated wxth an oil-fired hot air 
furnace. This dwelling is in fair condition for age and 
type. l>fO of the aforesaid suites are vacant. The remain- 
ing tenant is to vacate May 31st, 1973. 

The Britannia Community Services Centre involves the acquisi- 
tion of 78 properties. 64 of these have now been acquired, 
including the above, leaving a total of 14 to purchase. 

Following negotiations, the owner has agreed to sell for the 
sum of $29,200.00 as of May 31st, 1973. This price represents 
a fair and reasonable value for the property and has been ap- 
proved by Central Mortgage & Housing Corporation. It is 
proposed to demolish the dwelling when vacaunt. 

RECOMMENDED that the Supervisor of Property and Insurance be 
authorized to acquire this property for the sum of $29,200.00 
on the foregoing basis, chargeable to Code #5830/427." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of 
Prop>erty and Insurance be adopted. 


IITFORMATION 
5. Demolitions 

The Supervisor of Property & Insurance repxDrts as follows :- 

"I have received and opened quotations from various contractors 
for demolition of the structures listed below and have awarded 
the contract to the low bidders as noted :- 


Property 

J 820 Cypress St. & 
] 874-1882-1890-1892 
Vest 2nd Avenue 
lots 1-5, Blk. 227, 
Ii.L. 526 


Project 

Kitsilano 
Senior 
Citizens • 
Project 


Successful 
Bidder 

Litchfield 
Bulldozing 
Ltd. 


City to 
Pav 


Code No. 


$3,495.00 565/1005 
565/1007 
to 565/1009 


1618 Napier Street 
Lot 4, Block 38, 
E.L. 264A 


Britannia 
Community 
Services 
Centre 


John Bulych $1,085.00 5830/428 


1973 West 7th Ave. 
Lot 18, Block 286, 
D.L. 526 


Kitsilano 
Senior 
Citizens • 
Project 


Paul Bulych $1,075.00 565/1010 


1112 Cotton Drive 
Lot B of 1 & 2, 
Block 38, D.L. 
264A 

1133 Pendrell St. 
Lot 17 W^s, Block 
23, D.L. 185 


901-905 Howe St. & 
818-838-850 Smithe 
St., Lot 38, Blk. 
71, D.L. 541 


1557 Parker Street 
Lot 16, Block 24, 
D.L. 264A 
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Britainnia 
Community 
Services 
Centre 

Park Site 
# 7 

West End 


Block 71 
Auth.to demo. 

b/a p/m 

Feb. 9/73, 
R/C Feb. 

13/73 

Britajinia 
Community 
Services 
Centre 


George Muys $ 845.00 5830/42J 


Able Demo- 
lition & 
Trucking 
Contractors 
Ltd. 

Litchfield 
Bulldozing 
Ltd. 


$1,045.00 4189 


$4,675.00 521/120; 


Sam Nep 


$1,145.00 5830/42J 


The above contracts have been confirmed by the Board of 
Administration and are reported to Council for INFORMATION." 


Your Board submits the foregoing report of the Supervisor of 
Property and Insurance to Council for INFORMATICS^. 
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(WORKS - 1) 


WORKS & UTILITY MATTERS 


INFORMATION 


1. 


LOCARNO PARK AMD NORTHWEST MARINE DRIVE ALIGMMENT 


The City Engineer and Acting Director of Planning report as follows: 

"The attached report was tabled by City Council in Jtily 1972 to allow 
delegations to be heard on the matter. Arrangements were never completed 
for delegations to appear before Council and no action has been taken on 
this report. 

The report was initiated in part because of a submission by the 
previous Park Board of a plan for the realignment of Northwest Marine Drive 
west of the Jericho Lands. Because of the change in the Park Board, 
Council may wish to hear the Park Board as a delegation to obtain the 
current Park Board thinking on this matter. 

The recommendations in the attached report have been reviewed and 
are still considered appropriate." 


(Delegations requested — see attached report.) 


FOR COU^;CIL ACTIO 


SEE ?AGe(S),...' 
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BUILDING AND PLANNING MATTERS 

CONSIDERATION 

1. Strata Titles Act 

The Corporation Counsel reports as follows: 

"At the recently-concluded session of the Legislature the 
Strata Titles Act was amended so that before a strata plan 
can be registered in the Land Registry Office the applicant 
must obtain the approval of the Council where the land is in 
a municipality, or the Approving Officer where it is outside 
a municipality. 

The section also has the following provision: 

^The approving authority (City Council) may, notwith- 
standing tne provisions of any other Act, approve the 
Strata Plan or refuse to approve it, or approve it 
subject to such terms and conditions as the approving 
authority considers appropriate, and its decision is 
final.' 

The Strata Titles Act allows a form of subdivision of land 
three-dimensionally, and individual certificates of title are 
issued with respect to the manner in which the plan creates 
individual holdings. For example, titles can be issued for 
individual apartments. The transaction is basically a paper 
transaction. The normal by-law and development permit procedures 
control the physical development. 

The first application has now been received to convert an exist- 
ing apartment building at I46S West 73rd Avenue into 1? strata 
lots, being a 17-3uite building. This building was erected in 
1963 and was authorized under Development Permit No. 27612. 

It is to be noted that the approval must be that of Council. 
Furthermore, there is the power to impose conditions. For 
these reasons this application is being submitted initially 
for directions from Council as to how these applications are 
to be processed. " 


The Corporation Counsel submits the foregoing report for the 
CONSIDERATION of Council. 


INFORMATION 

2. Georgia and Granville: Block 42 - 
Pedestrian Crosswalk 


The City Engineer reports as follows: 

"The attached letter from the Downtown Business Association, dated 17th 
April, 1973, expresses their concern about the congestion in the pedestrian 
crosswalks at the Intersection of Granville and Georgia Streets. The 
Downtown Business Association urge that the Block 42 developer be requested 
to reopen the north and west crosswalks at this intersection promptly and to 
provide a pedestrian walkway along the west side of Granville Street between 
Georgia and Dunsmuir Streets as soon as possible. 

In December 1969, the Downtown Business Association requested in a 
letter to Council that they be included in the planning of traffic and 
pedestrian provisions for the construction of Block 42. A number of meetings 
were subsequently held between City officials, the architects and principals 
for Pacific Centre Ltd., representatives of the merchants in the area, and 
the Downtown Business Association, to work out the traffic arrangements that 
would be acceptable during construction. 


cont ' d. . . . 
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Clause No. 2 continued 

These traffic arrangements were then the subject of an Information 
report to Council In May 1972, This report stated in part, that 

'Pedestrian traffic on the north side of the street (Georgia) and 
the north and west crosswalks at the Granville-Georgia inter- 
section and the north and east crosswalks at the Georgia-Howe 
intersection will not be maintained for a period of approximately- 
one year commencing in July 1972, during construction under 
Georgia Street. ' 
and further, that 

'It will not be possible to provide for pedestrians on the west 
side of Granville Street until late 1974 (approximately four 
months prior to contract completion) . ' 

At that time a letter was received from the Downtown Business Association 
which stated in part, 

•We wish, therefore to confirm that the proposals (for handling 
traffic during Block 42 construction) have been acceptable, and 
the cooperation from yourselves, developers and architects has 
been very much appreciated, ' 

The north and west crosswalks at Georgia and Granville were closed when 
construction beneath the streets commenced in this area last September, 
The pedestrian provisions at this intersection and the sidewalks around 
Block i42 have been reviewed, axid everything possible is being done to 
restore the crosswalks and sidewalks as early as possible. 

The two crosswalks which are presently closed are scheduled to be 
returned to use following completion of the street slabs at the intersection 
in July of this year. The sidewalk along Granville Street will not be 
restored until the latter part of the project. 

The Downtown Business Association will continue to be kept informed 
in the planning of traffic arrangements for the construction of major 
downtown developments," 

The City Engineer submits the foregoing report for the INFORMATION 
of Council. 




FOR 
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FINANCE MATTERS 

INFORMATION 

1. Re; Charter Amendments 

The Corporation Counsel reports as follows: 

I wish to advise Council that the Charter amendments were all 
approved with minor amendments. Many of the sections were 
"housekeeping" items, but some of the more significant ones 
are as follows: 

A. The use of voting machines is now authorized. 

B. The owners as well as the occupants of premises may be held 
responsible for violations of the Noise Abatement By-law. 

C. The owners as well as the caretakers of multiple dwelling 
premises may be held responsible for by-law violations with 
respect to such premises. 

D. Council has been given power to order the removal of non- 
conforming signs. 

E. The Police Commission has been expanded to consist of seven 
members with two appointments to be made annually for 3-year 
terms . 


RECOMMENDATION 

2 . "Members of Council Superannuation By-law " 

The Corporation Counsel reports as follows: 

At the recently concluded Legislative Session, a Charter 
amendment was granted which has the effect of reducing 
the eligibility period for pensions of members of Council 
from 12 years to 10 years, and also allowed such amendment 
to be retroactive so as to include last year's Council in 
the eligibility clause. 

It would seem to be appropriate to make the necessary amend- 
ments to the by-law and I recommend that an amending by-law 
be brought forward. 


CONSIDERATION 

3 . P.O. 255 Sutton, R.G.: Legal Expenses 

The Corporation Counsel reports as follows: 

On April 17th, 1973, the following action was taken by Council 
in connection with the above: 

"THAT the Council, pursuant to resolution of the Police 
Commission, approve payment of the amount of $1,000 for 
professional services rendered in connection with the de- 
fence of Police Constable 255, H.G. Sutton. (tabled) 

"THAT Alderman Bower's motion be tabled for consideration 
at as early a meeting of Council as possible after the Cor- 
poration Counsel has furnished one copy of the transcript 
of the preliminary hearing in order that Aldermen Harcourt, 
Rankin and Volrich may study the same. - Carried Unanimously" 


cont 'd 
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CLAUSE NO. 3 (continued ) 

Since P.C. Sutton was discharged, no transcript was prepared by 
the Court reporters. To obtain one would cost approximately 
%2'^^.^^ as tne hearing lasted 2 days and involved 15 witnesses. 


In lieu thereof, I discussed the substance of the proceedings 
with I»Ir. McMorran and asked if he would be prepared to give a 
summary. He said that if Council wished he would be prepared 
to appear before Council, but he indicated to me that the main 
issue which resulted in the laying of the charge revolved around 
the suggestion from two independent witnesses that the constable 
drove his vehicle into the motor cycle and this is apparent in 
the Judgment which I earlier circulated. For the benefit of 
Council, I am restating that portion of the Judgment dealing 
with this aspect: 

'♦The chase itself, in my opinion, is not sufficient to 
constitute the charge here of criminal negligence. But the 
chase if accompanied by a deliberate act of the constable 
which he must nave known would endanger the victim, may be. 
And this appears to be the effect of the evidence of f'Ir. 
Magson and Dr. Lewis. I say the effect of the evidence 
because they do not say that, but I'm naked to conclude 
on that evidence that that is what happened. I have looked 
at this evidence in the light of all of it, that is, all of 
the evidence, and I can't find here sufficient evidence to 
lead to the conclusion on the test of probability of the 
constable's guilt that the constable here deliberately drove 
his car into the victim at speeds of up to fifty-five or 
sixty miles an hour. I can only find that erratic ism of 
driving on both sides, which must occur at these speeds. 
As I have already indicated, this does not, in my opinion, 
constitute criminal negligence on the part of the accused 
and he stands discharged.'* 


RECOMMENDATION 

4 . Suironer Students Driving City Automobiles 

The Medical Health Officer reports as follows: 

The Health Department la aaalatlng the placeaent of 9l students on a 
stnmer eaq9lo3nBent program. The students are employees of the Provincial 
GoveroMnt, but the students will work on a variety of special projects 
developed by varicas divisions of the Health Department. 

In some Instances It would expedite the work of the Department to allow 
a student to drive a City car. In particular, this would apply to the 
In-servlce students from B.C.I.T. who are required to have 90 days prac- 
tical experience prior to their examinations for their qualifying certi- 
fication. 

With reference to City of Vancouver Auto Allowance Regulation 23 we note 
that no one other than civic employees may drive City cars. 

This report Is a request for a waiver of the above-mentioned Auto Allow- 
ance Regulation to allow Provlnclally paid summer students to drive City 
cars at the express request of the supervisor or City employee with whom 
they are working. This matter has been discussed with the Director of 
Finance who sees no Insurance difficulties In granting this request. 


FOR mmm. Acim m p&cti*^ y^-^fj 


REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON FINANCE & ADMINISTRATION 


MAY 10, 1973 


A meeting of the Standing Committee of Council on Finance 
and Administration was held in the #2 Committee Room, third floor, 
City Hall, on Thursday, May 10, 1973, at approximately 2:10 p.m. 


PRESENT ; Alderman Bowers (Chairman) 

Aldermen Gibson, Harcourt and Volrich 


CLERK TO THE 
COMMITTEE ; R. Henry 


The Minutes of the Standing Committee on Finance & 
Administration, dated April 5 and April 12, 1973 were adopted 
as received. 

RECOMMENDATION 

1 . City of Vancouver; Communications Systems 

City Council on June 29, 1971, directed that a study of the 
overall communication needs of the City be undertaken and in this 
regard, a contract was awarded to the Systech Corporation, whose 
primary objective was to bring in a comprehensive plan to meet 
the communication needs of the City for 20 years. The study was 
completed in 1972 and a copy of the consultant's final technical 
report is on file in the City Clerk's Office. 

The City Engineer, Chief Constable, Fire Chief and Director 
of Finance submitted a report under date of May 4, 1973, commenting 
on the projects which were recommended by the consultants. The 
report, copy of which is circulated, detailed the various projects 
and the costs, and it was advised that reports would be advanced 
separately or in the annual Capital Budget submissions for Council's 
consideration in due course, should Council approve the recommendations 
of the officials. 

It was emphasized in the report that improvements to the 
Police communications system is the most urgent, particularly the 
increase to the number of Police radio channels, which the 
Committee was advised is critical. 

The Committee, after reviewing and amending the recommendations 
contained in the report, RECOMMENDS as follows; 

(a) That Council approve in principle, the concepts as contained 
in the officials report dated May 4, 1973. 

(b) That the Chief Constable, the Fire Chief and the City Engineer 
be authorized to investigate the implementation of the 

Common Emergency Telephone Number (911) and other communication 
interconnections which may be of mutual benefit to the City, 
adjoining municipalities and the Canadian Mounted Police, 
and report back. 

(c) That concurrently with the terms of reference given to the 
officials, as stated in (b) above, the B.C. Telephone Company 
be approached by City Council with a view to the Company 
assuming the basic expenses of the implementation of a Common 
Emergency Telephone Number and that the Greater Vancouver 
Regional District be requested to support this action of 
Council . 


Cont'd. . . . 
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CLAUSE NO. 1 (continued) 

(d) That City Council request that the Senior Governments 
establish an incentive program to assist in the planning 
and implementation of improved law enforcement systems 
and techniques and the City Engineer, Chief Constable, and 
Fire Chief prepare a brief for this purpose. 

(e) That the "Inspector of Communications and Information" of 
the Police Department, a member of the Finance Systems 
Division and the Assistant City Engineer (Electrical) of the 
Engineering Department be authorized to visit selected citie 
as approved by the Board of Administration, to examine the 
communication systems and the computerized dispatching 
operation in these cities. The cost not to exceed $2,700. 
(Funds are available from the unexpended funds in 
Appropriation 237/1604 - "Communications Study", and 
237/1605 - "City Staff and Other Assistance.") 


2. Sale of City-Owned Land for Senior Citizens Housing 

The Committee considered a report dated November 15, 1972, 
in which the Director of Planning & Civic Development and the 
Director of Finance gave a comparison of cost to the City of 
two alternative procedures for the sale of City-owned lands for 
development with senior citizens housing. The report also 
made detailed recommendations on the most desirable course of 
action. Planning officials and the Supervisor of Property & 
Insurance replied to various questions raised and elaborated 
on certain aspects of the report. 

The Committee, although not in agreement with the last 
sentence of the preamble on Page 5 of the report, approved 
the recommendations of the officials after amendment as 
follows: 

" (a) That the City of Vancouver offer for sale to the federal 
and provincial governments, land suitable for senior 
citizens housing for development under the federal- 
provincial arrangements as provided for in Section 40 of 
the National Housing Act as part of the Greater Vancouver 
Regional District Housing Program. 

(b) That the City request the Greater Vancouver Regional 
District to pursue further with the appropriate agencies, 
the management of federal-provincial public housing for 
senior citizens by non-profit organizations concerned 
with housing the elderly. 

(c) That the City propose to the Greater Vancouver 
Regional District that the District request the 
Province to amend the Supplementary Letters Patent 
relating to the Regional District's housing program 
to permit municipal tax losses on tax exempt senior 
citizens housing to be shared amongst member 
municipalities on the same basis as other costs, or 
pursue with the Senior Governments and the Greater 
Vancouver Regional District the concept of sharing 
the tax loss on the 75%; 12 ^5%; 12 ^5% formula now 
used for public housing. 


- CARRIED UNANIMOUSLY 


STANDING COMMITTEE OF COUNCIL ON 
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MAY 10, 1973 

INFORMATION 

3. Haro Park Site 

The Chairman was reminded of an action taken by the Committee 
in March, when dealing with the Haro Park Site; that it be offered 
for sale to the Provincial Government for the purpose of the 
Government developing specified housing on the property. The 
Chairman and the Acting Director of Planning were to co-ordinate 
the proposal and report back on progress made. 

The Chairman indicated he will be reporting on this matter 
as soon as possible. There followed general discussion on this 
previous action taken by the Committee and after due course, it 
was RESOLVED 

THAT the Provincial Government be informed of any non-profit 
organization who may have expressed an interest in acquiring this 
property for housing. 


The meeting adjourned at approximately 3:10 p.m. 


* 


********* 



REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON SOCIAL SERVICES 


May 10, 1973 


A meeting of the Standing Committee of Council on Social 
Services was held in the #1 Committee Room, third floor. City 
Hall, on Thursday May 10, 1973 at approximately 2:15 p.m. 


PRESENT : 


Alderman Rankin (Chairman) 


Alderman Hardwick 
Alderman Linnell 
Alderman Marzari 


ALSO PRESENT: 


Mr. J. Denofreo, Executive Assistant 
to the Minister of Human Resources 


CLERK : 


M. Kinsella 


RECOMMENDATIONS : 

1 • Improved Lighting - Gastown-Skid Road Area 


A delegation from the Downtown Residents Association submitted 
a brief to your Committee requesting improvements in lane lighting 
in the Gastown-Skid Road area. The brief outlined the following as 
being those lanes most in need of improved lighting: 

a. South lane of Hastings, Main to Cambie 

b. North lane of Hastings, Main to Abbott 

c. West lane 300 and 200 Blk . Main Street 

d. North lane 100 Blk. Cordova Street 

e. North lane 100 Blk. Powell Street 

The delegation stated that improved lane lighting is considered an 
important factor in reducing the present high incidence of muggings 
and other related crimes in the area. Sgt. J. Adams, Vancouver 
City Police, stated his department supports improved lane lighting 
as an important crime prevention measure as improved lighting would 
generate more pedestrian traffic in the lanes thus making them less 
inviting to criminals. The Deputy City Engineer (Electrical) sub- 
mitted a report on this topic for information of the Committee. His 
report read in part: 

"At present the lighting in the lanes consists of 200 watt 
incandescent lights of an obsolete design which are leased from 
the B.C. Hydro. A report is being prepared on the implementation 
on the program for lighting lanes in the City. This report will 
be presented to Council within two months and projects to improve 
the lighting in these lanes would be advanced as soon as possible 
after the policies are set by City Council. 


Cont 'd 
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There have been many investigations in other major cities 
across the Continent which report excellent results in the detec- 
tion and deterrence of preventable crime in lanes through the 
installation of adequate lighting. The Police Department have 
on their records, cases where the inadequate lighting has been 
the major factor in the commission of crimes of physical violence 
as well as theft." 

The Deputy City Engineer (Electrical) concurred with the delegation's 
contention that the lighting in the Gastown-Skid Road area is 
inadequate. He suggested an immediate, temporary improvement in 
lane lighting in the area could be achieved by increasing the wattage 
of the bulbs from the present 200 watts to 500 watts. 

There followed discussion on other factors which contribute 
to the high crime incidence in this area of the City. Sgt. Adams 
stated that, in his opinion, a major contributing factor is the 
excessive number of beer parlours in this part of the city - 29 
beer parlours in the area bounded by Princess, Cambie, Georgia 
and the Waterfront. A number of the operators of these premises 
consistently violate Liquor Control Board regulations by continuing 
to serve beer to intoxicated persons and by placing more than the 
permitted number of drinks in front of patrons. The Police are 
constantly going into the beer parlours in this area to remove 
intoxicated persons and to caution the owners against contravening 
the LCB regulations. It was noted that the LCB, acting on Police 
reports, has in the past year closed down three or four of these 
premises for a week or so. However, the LCB does not have suf- 
ficient inspectors in the area to adequately police these premises. 
The delegation cited incidents to support Sgt. Adam's statements 
and also made reference to the ready availability of certain 
weapons, e.g. knives, in the local stores. 


RECCMMENDED: 

a) That the report of the City Engineer by received. 

b) That the City Engineer be instructed to immediately take 
steps to improve the lighting in the lanes listed in the 
Downtown Residents Association's brief and detailed 
above by increasing the bulb wattage from 2 00 to 500 
watts . 

c) That the City Engineer report back to the Committee as 
quickly as possible on the cost of erecting additional 
temporary lights 30' in from the street intersections 
in the lanes referred to in the Downtown Residents 
Association's brief and listed above. 

Your Committee FURTHER RECOMMENDS that the following resolution 
be approved by City Council and forwarded to the Liquor Control 
Board . 
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WHEREAS there is an obvious increase in preventable crimes 
in the Gastown-Skid Road area, and 

WHEREAS this increase in crime can, in part, be attributed 
to the large number and poor operation of the beer parlours 
in the area, 

THEREFORE BE IT RESOLVED that the Liquor Control Board be 
requested to assign a sufficient number of additional 
inspectors to adequately police the 29 beer parlours in 
the area bounded by Princess on the East, Cambie on the 
West, Georgia on the South, and the Waterfront on the 
North; 

FURTHER RESOLVED that the Liquor Control Board instruct 
its inspectors to use their regulatory powers under the 
Liquor Control Act to close down those premises which 
violate said Act by serving beer to intoxicated persons 
and/or by placing more than the approved number of glasses 
of beer in front of a patron at any one time. 

2 . Dunbar-West Point Grey Youth Committee 

As resolved at the April 12th meeting of the Standing Committee 
on Social Services, the Director of Social Planning, in collabora- 
tion with Mrs. Epstein of the Provincial Department of Rehabilita- 
tion and Social Improvement, submitted a report on the existing 
programme of the Dunbar-Point Grey Youth Committee; including an 
evaluation of the various facets of the programme and a break- 
down of funding of same, as well as an evaluation of the services 
provided to the Dunbar-Point Grey area by traditional youth agencies. 
Your Committee discussed the Director of Social Planning ' s report 
with representatives of his Department and of the Dunbar Youth 
Project. The Social Planning Department's report indicated that 
the Dunbar Youth Project does serve a useful function, particularly 
in its job programme and its street work with these youths who 
cannot be reached through traditional social work techniques. The 
report feels there are few agency resources in the Dunbar-West Point 
Grey area and the services generated by the Dunbar Youth Project 
are the only ones available to meet the kind of needs generally 
served by such agencies. The report made a number of suggestions 
to the Dunbar-West Point Grey Committee including: 

a) LIP extension be sought to continue the project 
instead of the OFY proposal 

b) Job programme be continued and expanded (an increase 
of between 15 and 20 youths, many of whom have been 
in conflict with the law, are served through this 
programme and it is anticipated that many more young 
people will be involved in the job programme during 
the summer months) . 

c) A street contact, out- trip and supervised recreation 
programme be re-established. 

d) All agency contacts in Dunbar-West Point Grey, as 
well as activities of the youths in the Dunbar-West 
Point Grey be co-ordinated through a project manager. 
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The report concluded with the following recommendations: 

"1. No civic funds be granted for the four (4) staff 
positions requested. 

2 . The City and the Province share the cost of hiring 
a Manager under the Canada Assistance Plan cost- 
sharing in an amount not to exceed $12,000 (or a 
maximum net cost of $3,000 to the City) over a one 
year period. 

3. A Manager, hired by the City of Vancouver, who is 
acceptable and seconded to the Dunbar-West Point 
Grey Area Council be retained to: 

i. Manage the Dunbar Youth Project 

ii . Co-ordinate other such programmes and agency 
activities in the Dunbar-West Point Grey area 
pertaining to youth. 

4. The Social Planning Department, in concert with the 
Provincial Committee for Children report back to the 
Social Services Committee in early November, 1973 on 
the activities and effectiveness of the programmes 

of the Dunbar Youth Project and possible longer range 
funding from the City and the Province . 

5. City Council be requested to support the Dunbar-West 
Point Grey Youth Committee in its negotiation for use 
of facilities for programme purposes with the Van- 
couver School Board and the Board of Parks and Public 
Recreation . 

6. The Social Services Committee hold the grant request 
for facilities in abeyance, pending the aforementioned 
negotiations and revised programme requirements." 

Your Committee 

RECOMMENDS that recommendations 1 to 6 of the Director of Social 
Planning, as outlined above, be approved, subject to the Director 
of Social Planning submitting to the Standing Committee on Social 
Services, as soon as possible, the proposed evaluation procedure 
with respect to this particular project. 


INFORJMATION 

3. Staff Training Proposal: Department 
of Human Resources 


Mr. O.J.L. Petersen, Director of Staff Development, Department 
of Human Resources, reviewed with your Committee the Provincial 
Department's staff training proposal which will commence June 15, 
1973. This proposal covers three specific phases of staff training. 
During consideration of this proposal, your Committee also heard 
from Mrs. Martin, B.S.A.S.W., the Director of Welfare & Rehabili- 
tation and the Director of Personnel Services, all of whom highly 
endorsed the Department of Human Resources ' staff training proposal . 

cont ' d 


standing Committee of Council on Social Services 
May 10, 1973 


Clause #3 (Cont'd) 

The Director of Welfare & Rehabilitation expressed a keen 
interest in working in close collaboration with the Provincial 
Government on this project. Mr. Boyd pointed out that the City 
Department of Welfare & Rehabilitation is developing a programme 
of orientation and job training and has recently hired a staff 
developnient officer to carry out this work. 

RESOLVED to receive the report on staff training proposal. 
Department of Human Resources and to request Mr. Petersen to 
keep the Director of Welfare & Rehabilitation fully conversant 
with this programme to insure effective co-ordination of Provin- 
cial and City Welfare staff training programmes. 

FURTHER RESOLVED that the Director of Welfare & Rehabilitation, 
in collaberation with the Department of Human Resources, submit 
to the Committee a staff training and development programme for 
his Department within a month 

The Committee requested the Director of Welfare & Rehabili- 
tation to supply members as soon as possible with copies of his 
report on proposed staffing of the Department. Mr. Boyd agreed 
to do this . 


4 . Community Transportation Service 

A delegation from the Community Transportation Service sub- 
mitted a brief to your Committee requesting a grant of $8,000.00 
from the City to permit the Organization to continue in operation 
until they receive a further LIP grant (the present funding expires 
on May 31, 1973) . Mr . R . Sandlin, Executive Director of the CTS, 
stated that unless the City approves an $8,000.00 grant, this 
service will have to be discontinued as of June 1, 1973 through 
lack of funds. It was noted that in 1972, the City gave a start- 
up grant of $10,000.00 to this Organization. In addition, in 
1972, this service received a $32,000.00 Provincial grant and a 
LIP grant of approximately $74,000.00. Mr. Denofreo stated that 
the Department of Human Resources will not be providing a grant 
to the CTS for 1973 . Your Committee reviewed in depth with the 
CTS delegation the administration and financial operation of the 
Organization. Mr. Sandlin stated that the Executive of the CTS 
will be meeting shortly with the Social Planning and Review 
Committee to re-structure the administration of the Organization 
and to establish it on a sound financial basis. Following further 
discussion, your Committee indicated to the delegation that, 
while endorsing the principle of the service provided by this 
Organization, it could not, at this time, recommend to Council that 
a grant be given to them. 

RESOLVED to recive the report from the Community Transporation 
Service . 


The meeting adjourned at approximately 3:40 p.m. 



REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY DEVELOPMENT 


May 10, 1973 


A meeting of the Standing Committee of Council on Community 
Development was held on Thursday, May 10, 1973, at approximately 
4:00 p.m. in the No. 2 Committee Room, third floor. City Hall. 


PRESENT: 


Alderman Volrich (Chairman) 
Alderman Harcourt 
Alderman Marzari 
Alderman Rankin 


CLERK: 


R . Thompson 


RE COMMENDAT I ONS : 

1. Liquor Outlet: Club Zanzibar, 
1129-35 Howe Street 


The Zoning Planner referred to this Committee an application 
by Mr. Roitman for the Club Zanzibar to alter the existing building 
to enlarge the restaurant and cabaret. On May 4, 1973, the Tech- 
nical Planning Board approved the application subject to conditions 
and subject to Council approval on recommendation of the Standing 
Committee on Community Development. The Committee considered the 
application and, having in mind the uses in the area in which the 
premises are located, it 

RECOMMENDS that the Liquor Control Board be advised that the Council 
has no objection to the application for a liquor outlet in the 
enlarged premises at 1129-35 Howe Street. 


2. Liquor Outlet: Mr. S.P. Martinsen, 
828 East Hastings Street 

The Zoning Planner referred to this Committee an application 
by Mr. S. P. Martinsen to use the second floor of the existing 
building as a cabaret. On May 4, 1973, the Technical Planning 
Board approved the application subject to conditions and subject 
to Council approval on recommendation of the Standing Committee 
on Community Development. The Committee considered the application 
and, having in mind the uses in the area in which the premises are 
located, it 

RECOMMENDS that the Liquor Control Board be advised that the Council 
has no objection to the application for a liquor outlet in the 
second floor of the existing premises at 828 East Hastings Street. 


INFORMATION: 


3. Development of Lands — Fraser River, 
Arbutus to Barnard Streets 


The City Council received a report from the Deputy Director of 
Planning on March 27, 1973 on a development of lands along the 
Fraser River between Arbutus and Barnard Streets rights-of-ways 
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proposing three schemes of development i.e. 

Scheme 1 - Industrial/Residential/Private Recreation 
Scheme 2 - Greenbelt 

Scheme 3 - Greenbel t/lndustrial/Residential 

The Council approved Scheme 3 in principle and directed the 
Standing Committee to discuss the whole matter with residents in 
the neighbourhood. 

RESOLVED that an evening meeting be held at David Lloyd George 
Elementary School or other available school in the vicinity on 
June 28, 1973 at 7:30 p.m. for the purpose of discussing the 
proposals with the residents in the area. 

4. Portion of City Owned Lands Between Angus Drive 
and Barnard Street Fronting on Marine Drive 

On April 17, 1973, the Deputy Director of Planning reported on 
an offer by Mr. Peter H. Johnson to purchase from the City the 
residential lands fronting on Marine Drive between Barnard Street 
and Angus Drive. The Committee noted the comments by the Deputy 
Director of Planning that it is normal City practice to sub-divide 
its lands and call for tenders when they are to be used for single 
family properties and that the land in question will require sub- 
stantial filling. 

Mr. Johnson spoke briefly to his request and then indicated a 
willingness to let his application stand pending further studies by 
the Committee on the whole matter. 

RESOLVED that the application by Mr . P. H. Johnson and the report 
from the Deputy Director of Planning as described above considered 
later when dealing with the problem of all the lands involved in 
proposed schemes of development and Mr. Johnson be notified of the 
public meeting so that he may make representations. 

5 . Britannia Property Acquisition 

In reply to a resolution of Council re assitance for persons 
displaced by public housing, the Department of Municipal Affairs 
advised that, as a partner in public housing, it is not prepared to 
support bonusing any increased rent involved. 

The Supervisor of Property & Insurance spoke to the question 
of property acquisition in the Britannia Area. He indicated that, 
up to the present, the Department has not faced any problem which 
it was not able to handle in regard to alternate accommodation. 
He described the various steps which are taken by the Department 
to assist people to obtain alternate accommodation. 

Mr. M. Clague, Social Planning Department, pointed out that 
residents in the area affected by the Britannia Project have been 
circulated with information regarding securing fresh accommodation, 
but did say that he finds people are hard to reach with such 
information . 
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In the light of the Provincial Government's refusal to share 
in the increased cost of accommodation for tenants forced to move 
as a result of public developments, the Committee considered that 
a policy might be developed dealing with dislocation costs being 
provided by developers and the same thing in the case of City 
Developments . 

RESOLVED that the Corporation Counsel be asked to report on the 
feasibility of making it a condition of a development that such 
costs as moving costs, electrical and telephone installation costs, 
rental overlaps, and, for a limited period, the increase in rental 
occasioned by the move be borne by the developer. 

FURTHER RESOLVED that the Corporation Counsel report on the power 
of the City to assume such costs where tenants are forced to move 
because of Civic developments. 

6. Information Meeting with Britannia 
Planning Advisory Committee 

Mr. M. Clague, Social Planning Department, by letter of 
April 5, 1973, informed the Committee that the Britannia Planning 
Advisory Committee has met with School and Park Board members 
and wishes to meet members of the Community Development Committee 
and other members of Council if possible for the purpose of making 
a brief presentation of the progress in connection with the develop- 
ment of the Britannia Services Centre. 

RESOLVED that the Britannia Planning Advisory Committee be invited 
to meet with the Community Development Committee and other interested 
members of Council at 3:30 p.m. on May 17, 1973 in the City Hall. 

6A. Report on Organization and Administration - 
Britannia Services Centre 


Copies of a report entitled "Organization and Administration 
Study, Britannia Community Services Centre", prepared by J.E. 
Roberts, B.C. Research, was submitted to the Committee and copies 
circulated to members of the Committee . 

RESOLVED that the report be received, copies supplied to other 
members of Council and it be considered by this Committee on May 17, 
1973 at the 3:30 p.m. meeting. 

7 . Planning Process: Kitsilano Area 

On April 17, 1973, Council asked the Community Development Com- 
mittee to consider and report in three months with recommendations 
on zoning proposals for the Kitsilano area. 

The Committee considered the appropriate procedure for dealing 
with this assignment. Mr. Geach, Assistant Director of Community 
Planning informed the Committee that very shortly there will be 
ready for the Committee's consideration, a report dealing with local 
area planning which he considers might be applicable to an area such 
as Kitsilano. Another report dealing with the City outside the 
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core will be submitted soon to the Civic Development Committee. Mr. 
Geach felt that the Committee should have the benefit of the first 
report before proceeding further on the specific question of Kitsilano 
area planning . 

RESOLVED that the matter of Kitsilano area planning processes be not 
dealt with until the report on local area planning is received by 
this Committee . 


8. Governmental Reform Committee - Appointment 
of Research and Advisory Consultant 

The Chairman suggested to the Committee that it accept the 
offer by two members of the Faculty of U.B.C. who have specialized 
in local government problems. He suggested further that the Com- 
mittee consider seeking advise from someone^ who may be considered 
to be a specialist in seeking public opinions, who could assist in 
the framing of the ballot. The suggestion was discussed by the 
Committee, but no further action ensued. 

9. Killarney-Champlain Heights — Community 
Facilities and Related Matters 


The Committee did not deal further with the matter because it 
was recognized that Mr. H. Hickan, who raised the question involved 
with the Chairman, was not present and should be the one to whom 
the Committee would look for further information. 

RESOLVED that this matter be deferred to a later meeting to which 
Mr. Hickan be invited to present the matter to the Committee. 

10 . Illegal Suite Policy 

Council, when dealing with illegal suite policy on March 20, 1973, 
passed the following motion: 

"THAT the Standing Committee on Community Development 
be requested to re-consider the present Illegal Suite 
Policy with the intent of such policy being amended 
to make illegal housing, legal in terms of City regu- 
lations, in particular neighbourhoods of one family 
dwellings where such would be acceptable to that 
ne ighbourhood . " 

The Committee also had before it at this meeting, correspondence 
between Alderman Harcourt and the Vancouver Housing Association re 
accommodation for elderly people . 

RESOLVED that the question of illegal suite policy and the question 
from the Vancouver Housing Association be considered by this Com- 
mittee at a later meeting. 
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11 . Alternative Concepts - Areas E & F 
Champlain Heights 

On September 15, 1972, Council referred to the Standing Committee 
a report by the Director of Planning & Civic Development on concepts 
for Areas E & F, Champlain Heights with particular reference to lot 
size and density of development. The Director of Planning refers in 
his report to the report by the Consultants, Urban Programme Planners 
and Downs/Archambault entitled "A Presentation of Alternative 
Development Concepts For Areas E & F, Champlain Heights" 

RESOLVED that the Deputy Director of Planning be requested to report 
further to this Committee on the question of the implications on 
density based on 13,000 to 16,000 units in the area and 

FURTHER RESOLVED that the receipt by the Committee of the report 
referred to above, a meeting be held in the neighbourhood to which 
the consultants also be invited. 


The meeting adjourned at approximately 5:30 p.m. 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON HOUSING 


May 15, 1973 


A meeting of the Standing Coiranittee of Council on Housing 
was held on Tuesday, May 15, 1973 at approximately 10:45 a.m. 
in the No. 1 Committee Room, third floor. City Hall. 

PRESENT: Alderman Harcourt (Chairman) 

Alderman Hardwick 
Alderman Marzari 
Alderman Rankin 

CLERK: M. Kinsella 


INFORMATION : 

1. Proposed Senior Citizens' Housing Development - 
On Site Adjacent to Jericho D.N.D. Lands 

As requested at the May 1, 1973 meeting, the G.V.R.D Housing 
Department submitted for consideration proposals for developnent 
of the City owned site in Jericho for Senior Citizens Housing. It 
was suggested at that time that such development should be of an 
approximate floor space ratio of 1.0 and the price would be 
$2,000.00 per unit. The G.V.R.D. Housing proposal suggested two 
forms of development: 

1. Three conventional 3-storey frame apartments, 
similar to those existing in the neighbourhood 
adjacent to the site. 

2. Medium rise development i.e. three 9 or 10 
storey units . 

It was noted that the first scheme would produce a total of 189 
units and the second a total of 162 units. Mr. Casson, G.V.R.D. 
Housing Department, pointed out that the proposals are based upon 
the following assumptions: 

"(a) Use of entire site of 2.86 acres. If less land is 

available because of road re-alignment, then it will 
alter the number of units but the principle considered 
herein will remain. 

(b) that soil testing results will be favourable." 

The report stated in part: 

"Immediately following the May 1st meeting, a wind- 
shield inspection of the site was undertaken by C.M.H.C. 
and G.V.R.D. personnel. Subsequently, the site has been 
inspected by architectural, engineering and planning 
staff. The consensus is that the site would be most 
satisfactory for a senior citizen multiple development. 
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With respect to possible objections of local 
residents of view blocking should the site be developed 
with medium rise units, photographs were taken from 
8th Avenue from several view points and also from 11th 
and Wallace and a height relationship was made to the 
chimney of the Deaf and Blind School and it is considered 
that if a 9 or 10 storey development was in fact visual- 
ized, only the elevator penthouse would be visible from 
the area south of 8th Avenue." 

The Assistant Director of Community Planning advised that a 
joint report from the Director of Planning and the City Engineer 
will be submitted to the next meeting of the Committee with respe 
to the implications of the possible road connection between Point 
Grey Road and Fourth Avenue. The Planning Department is of the 
view that the present connector at Alma Road is satisfactory. 
However, Mr. Geach stated that another factor to consider is the 
possibility of a road going through to separate the 72 acres at 
Jericho from the 38 acre site. 

The consensus of your Committee was in favour of the medium 
rise development and it was 

RESOLVED that the G.V.R.D. Housing Department be requested to 
report back to the next meeting of the Committee on the results 
of soil tests on the site. 

FURTHER RESOLVED that 

(a) if the soil tests prove favourable for development of the 
site as medium rise Senior Citizens Housing and 

(b) if City Council approves the recommendation of the Standing 
Committee on Housing dated May 1, 1973 that City Council 
enter into negotiations with the Federal-Provincial partner- 
ship for sale of this property, being Lot D of D.L. 538 
which is adjacent to the Jericho D.N.D. lands, for develop- 
ment for Senior Citizens Housing at a floor space ratio of 
approximately 1.0 

the Standing Committee on Housing at its next meeting set a date 
for a public meeting in the Jericho area, to include represen- 
tatives of the G.V.R.D. Housing Department and appropriate Civic 
officials, to obtain public response to the development of the 
site for medium rise Senior Citizens Housing. 


RECOMMENDATION ; 

2 . Priorities of the Committee 

The Committee discussed the Chairman's memo of April 9, 1973 
on priorities of the Committee. There was agreement with the 
Chairman's assessment of the problems with respect to housing in 
the City and as outlined in his memo of April 9, 1973. The Com- 
mittee further agreed with the three major priorities set out in 
this memo which are: 

(a) Family accommodation for the families earning 
$12,000 to $13,000 a year and under; 
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(b) Senior Citizens Housing 

(c) Low income housing 

The Committee agreed to concentrate initially on the use of 
City ovmed land in False Creek for needed housing and also to 
review the suitability of the recommendations made to date with 
respect to the use of City owned land available in Champlain 
Heights . 

Alderman Hardwick, Chairman of the Special Committee on False 
Creek, advised that the deadline for submission to Council of guide- 
lines re False Creek is June 15, 1973 and suggested that discussion 
of False Creek housing be deferred until these guidelines have been 
received by Council. Alderman Hardwick further suggested that the 
Committee consider the possibilities of utilizing some of the land 
in the downtown peninsula to meet housing needs. He pointed out 
that a lot of the land in this area is presently used as parking 
lots or obsolete industrial development particularly in the area 
between Nelson and False Creek and Burrard and False Creek. He 
posed the question as to how the Committee could create a task 
force comprised of the three levels of Government (Federal, Pro- 
vincial and Municipal) plus private developers to generate sub- 
stantial amounts of needed housing in this area. Mr. Casson 
referred to the recently established Pacific region branch of the 
Toronto based United Development Industry and suggested that this 
organization might be interested in such a proposal (U.D.I, is an 
organization of well established developers interested in long 
term investment) . 

The consensus of the meeting was that it is imperative that 
there be an early meeting of representatives of the two senior 
Governments, local developers and the City of Vancouver to develop 
a land strategy for this portion of the downtown peninsula. It 
was agreed to request Mr. Casson to co-ordinate as soon as possible 
a meeting of the Standing Committee on Housing with representatives 
of the Senior Governments and private developers (U.D.I.) to deal 
with the question of assembly of lands in the downtown peninsula 
area for needed housing. 

The Committee went on to discuss mechanisms by which the cost 
of housing could be controlled and it was 

RECOMMENDED that the Supervisor of Property and Insurance and 
Corporation Counsel together with appropriate Civic officials 
explore, for report back to the Committee, mechanisms by which 
individuals, who either lease or purchase low cost housing and 
who sell same, re-pay to the City or to the Federal-Provincial 
Partnership a pro-rata portion of the subsidy for this housing 
plus any capital gains thereby insuring control of the cost of 
housing built on City owned land. 

The Committee then discussed its roll with respect to gener- 
ating development of Senior Citizen Housing (item 4C of the Chair- 
man's memo of April 9, 1973). To this end, it was 
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RECOMMENDED that Council authorize the Standing Committee of Council 
on Housing to extend invitations to all organizations which have 
built or wish to build Senior Citizens Housing to bring forward to 
the Committee any further development proposals they may have for 
this type of housing. 

FURTHER RECOMMENDED that the Standing Committee on Housing be 
authorized to extend to such organizations all possible assistance 
in achieving their goals and that Council negotiate with these 
organizations the provision of suitable land on the basis of the 
assessed value of the proposed site. 

There was discussion on the current practice of exempting 
some Senior Citizens housing from property taxes and it was noted 
that the Standing Committee on Finance and Administration at its 
meeting on May 17, 1973 will be considering a report from the 
Director of Planning on the question of sale of City owned land 
to Senior Citizens Housing which puts forward recommendations with 
respect to recouping tax losses on tax exempt Senior Citizens 
Housing . 


The meeting adjourned at approximately 12:00 noon. 



REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY DEVELOPMENT 


A meeting of the Standing Coinmittee of Council on Coiranunity 
Development was held at Britannia Secondary School on Wednesday, 
May 16, 1973 at 7:30 p.m. 

PRESENT: Alderman Volrich (Chairman) 
Alderman Harcourt 
Alderman Linnell 
Alderman Marzari 
Alderman Rankin 

COMMITTEE 

CLERK : R. Thompson 

INFORMATION 

This is the fourth of a series of meetings called for the 
purpose of meeting interested parties. Nine briefs were submitted. 
The briefs are referred to below and the points raised by each 
speaker are noted. 

1. Mr. D. M. Anderson, 2745 West 3Qth Avenue, Vancouver 8, B.C. 

Mr. Anderson, speaking for himself, submitted a brief in which the 
following points were made: 

(i) That every effort should be made to tell people more about 
the City, its structure and the electoral system. 

(ii) That a City government information service be set up to 
publicize City government and to promote and sponsor adult 
civic education projects by Local Area Councils, etc. 

(iii) Have a space on the ballot for voters who are not 
satisfied of the choice available to them. Have a space on 
the ballots with questions for voters who are not satisfied 
with the information available to them. 


2. Grandview-Woodland Area Council - Mr. A. Stusiak 

The brief presented by this organization made the following points 
in connection with electoral reform: 

(i) That Area Councils should be considered as links between 
the community and the City as a whole. 

(ii) That people contacted by the association are all in favour 
of some kind of ward system. 

(iii) That Area Councils should remain as an important element 
in civic life. 

(iv) If a ward system is introduced, the system of parliamentary 
politics should be introduced at the same time. 

(v) Ward Aldermen should not be directly instructed or subject 
to recall by the local area residents. 

(vi) That citizens and groups continue to have direct access to 
Council . 

(vii) That the area or community councils should be non-partisan 
in composition and formally elected by local residents. 

(viii) Ward areas should coincide with areas set up for the 
organization of education, health, welfare, recreation and 
social service. 

(ix) That local communities should be notified about requests 
for development permits in their areas. 

(x) 

' Such groups as community councils should be funded by the 
City of Vancouver. 
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3 . Hastings Townsite Resident's Association - Gillian Campbell 

The brief presented by this organization made the following points 
in connection with electoral reform: 

(i) That the Council is not sufficiently responsive to the needs 
of local areas. 

(ii) That -a full ward system is preferable to a partial ward 
system. 

(iii) That neighbourhoods should be allowed to actively participate 
in the creation of an overall development plan for the area. 

4 . Communist Party of Canada - Mr. R. Garneau 

The brief presented by this organization made the following points 
in connection with electoral reform: 

(i) That a full ward system is favoured. 

(ii) That only the Mayor be elected at large. 

(iii) That Aldermen should not be expected to be full time. 

(iv) That School Trustees and Park Commissioners be elected on a 
full ward basis. 

(v) There should be a civic office in each ward for the use of 
the Aldermen, School Trustee and Park Commissioner in that 
ward. 

(vi) That a ward have one Aldermanic representative. 

(vii) That the basis of a ward be 20,000 people. 

(viii) That the term of office be for two years. 

(ix) That a deposit is not favoured. 

(x) That more nominators should be required. 

(xi) That group affiliation should be shown on the ballot. 

(xii) That residence in the ward is desirable but the decision 
should be made by the voters in choosing their representative 
on election day. 

(xiii) There should be as many Trustees and Park Commissioners as 
Aldermen. 

5. Cassiar Ratepayers Association - Mr. J. T. Cork 

The brief presented by this organization made the following points 
in connection with electoral reform: 

(i) That a full ward system is favoured with one member from 
each ward and a ward contain about 15,000 voters. 

(ii) That Aldermen be full-time functionaries and Parks and 
School Board, part-time functionaries. 

(iii) That all candidates should be elected for a two-year term. 

(iv) That the election be held in the early fall. 

(v) That, at the choice of the candidate, affiliation be shown 
on the ballot paper. 

(vi) That no deposit be required. 

(vii) That a candidate should be a resident within the ward. 

(viii) That the candidate should maintain an office Within the ward. 

(ix) That the corporation vote be eliminated. 

(x) That tenants have full voting rights. 
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6 . Adanac-Charles Planning Committee - Mr. H. De V. Foster 

The brief presented by this organization made the following points 
in connection with electoral reform: 

(i) A partial ward system is favoured with 8 wards having 
resident restriction and two wards having no resident 
restriction . 

(ii) That there be one member for each ward and that there be 
four Aldermen elected at large. 

(iii) That there be 12 Aldermen all told. 

(iv) That School and Park Board members be elected by ward. 

(v) That a two-year term be continued for a trial period. 

(vi) That group affiliation be not printed on the ballot. 

(vii) That qualifications for office be: 

(a) to have lived in Vancouver for five years. 

or 

(b) to have paid a license of other fees to the City. 

or 

(c) to be a resident tax payer. 

7 . Mrs. Margaret Mitchell 

Mrs. Mitchell, speaking for herself, submitted a brief in which the 
following points were made: 

(i) That a ward system is favoured. 

(ii) That Aldermen should live in the area they represent. 

(iii) That there be a full ward system. 

(iv) Suggests that there be 22 local areas with one Alderman 
from each area. 

(v) Aldermen should be paid as full-time Aldermen and should be 
expected to work in the local areas and act as a kind of 
ombudsman. 

(vi) That there be 20 to 2 5 Aldermen. 

(vii) That some form of local area representation be developed 
for Parks and Schools. 

(viii) That the term of office be two years. 

(ix) That election day be in October or November. 

(x) That party affiliation be shown on the ballot. 

(xi) That no deposit be required, but more nominators be required. 

(xii) The voters should decide on the question of whether a 
candidate should be a resident in the ward. 

(xiii) That the system of community councils be strengthened with 
the ward Aldermen being accountable to local citizens. 

(xiv) That consideration be given to electing local community 
councils which be provided with funds. 
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8. Cedar Cottage Ratepayers & Tenants Association - Mr. S. Shelton 

The brief presented by this organization made the following points 
in connection with electoral reform: 

(i) That there should be a full ward system. 

(ii) That the wards be one-member wards. 

(iii) That School and Park. Board members be elected on a ward basis. 

(iv) That the term of office be two years. 

(v) That election day be the first Saturday in November. 

9. Shawn Hatch, 3369 East Georgia Street, Vancouver 6, B.C. 
Fred Lowther, 27 81 McGill Street, Vancouver, B.C. 

The brief presented jointly by Shawn Hatch and Fred Lowther, made 
the following points in connection with electoral reform: 

(i) That there be a full ward system with 21 wards. 

(ii) The Mayor should be elected at large. 

(iii) Each ward should have a ward office with access to 
citizens and citizen's groups. 

(iv) There should be monthly ward meetings. 

(v) The method by which citizens meet with the Council 
should be improved. 

(vi) Park and School Board members should be elected by wards. 

(vii) Community participation in the management and 
administration of School and Park facilities should be 
encouraged. 


The meeting adjourned at approximately 9:15 p.m. 


******** 


FOR COTKCIL ACTION SUc P^-k";^ '^LQ...^ 
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REPORT TO COUNCIL 

May 17, 1973 

STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY DEVELOPMENT 


A meeting of the Standing Committee of Council on Community 
Development was held in #2 Committee Room, City Hall on 
Thursday May 17, 1973, at approximately 3:30 p.m. 

PRESENT ; Alderman Volrich (Chairman) 

Alderman Harcourt 
Alderman Marzari 

ABSENT ; Alderman Rankin 

COMMITTEE 

CLERK ; H. Sugrive 


RECOMMENDATION 


Britannia Co mmunity Service Centre 

Mr. H. Pickstone, Deputy Director of Planning, 
outlined a brief history of the Britannia Community Service 
Centre from early I960 to the present stage, when a sum of 21- 
million dollars for the Britannia oroject was included in the 
Vancouver City Council's Five Year Plan Funds for 1970 - 1975- 
The Community Service Centre concept proposed an entirely new 
civic arrangement for co-ordination and integration of Community 
Service provided by a variety of agencies and people. It also 
suggested a centre for social action, a place where people met 
to discuss local area and neighbourhood problems and work to- 
gether to solve them. 

The firms of Downs-Archambault (Consultants) and 
Britannia Design (Architects) were represented by Byron Olson 
and Barry Downs who spoke on the layout and the planning of the 
Centre, with the aid of slides. 

At this stage, the Chairman welcomed members of 
the Committee of a similar project from Nova Scotia, who were 
visiting Vancouver to see the Britannia Community Service Centre 
Planning. The Team consisted of Mayor Arthur Langley, Alderman 
Hector McGinnis, Rev. David Price and Stuart Shepnard. 

Mr. Morris Egan of Social Planning Department 
further detailed the importance of the Centre and Mr. Roberts of 
the Educational Research Institute of B.C. spoke on the "Proposed 
Organization and Administration Study of Britannia Community 
Service Centre". The points of emphasis were; mature partnership, 
indioative of trend towards more direct involvement and participation 
with agencies, both at the policy making and service delivering 
levels. He stressed that this should be developed towards a 
mature partnership of citizens and agencies working together to 
solve Community problems. 

The most salient features of development towards 
more integrated services were pointed out as - co-operation, 
co-ordination and integration. Mr. Roberts informed that the 
recommendations as amended had been received by the Library 
Board and approved. 
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Proposed Organization and Administration 

He then presented a summary of the recommendations 
from the report on Proposed Organization and Administration of 
Britannia Community Service Centre for the Committee's approval 
and submission to Council for adoption. i 

1. That some form of citizen organization be 
formed associated with the Britannia Centre 
which will provide a basis for community 
involvement in both policy-making and in the 
operation of the Centre. This organization 
would be incorporated under the Societies Act 
of British Columbia and for convenience in 

this report will be referred to as the Britannia 
Centre Society. 

2. That there should be a Board of Management for 
Britannia, comprising citizen representatives 
and the operating representatives of the 
agencies actually working in the Britannia 
Centre. The citizens would be elected through 
the Britannia Centre Society, and they should 
hold a majority on the Board. 

3. That there should be an Administration at 
Britannia, headed by an Executive Director, 
which would be employed by and directly 
responsible to the Board of Management. The 
Administration would be responsible for day- 
to-day operation of the Centre in partnership 
with the resident representatives of the agencies. 
In addition, it would act as an executive to 

the Board in the implementation of policy 
decisions. 

4. That the maintenance and janitorial staffs be 
responsible for the Britannia Administration. 

5. That in the case of the Britannia Community 
Services Centre, the agreements between elected 
bodies on the sharing of capital costs be 
separated from agreements on ail other matters. 

6. That the Britannia Board of Management be consulted 
on all agreements between the elected bodies 
concerning operations at Britannia, whether or 

not the Britannia Centre Society is a party to the 
agreement . 

7. That some operating funds be made available 
directly to the Britannia Centre Society to be 
soent at the discretion of the Board of Manage- 
ment. These funds should be sufficient to 
support the Britannia Administration and to 
provide some "seed money" for experimental projects 
within the Centre. 

During the discussion on the recommendations, the Chairman 
expressed the danger of the Centre having the same elements as 
that of a private club, in due course, leading from the require- 
ments of membership, having to pay subscription to join, completing 
and signing of membership forms, etc., etc. He emphasized that 
there was a general tendency of reluctance to join when there were 
certain obligations to be fulfilled, such as signing membership 
forms, paying dues, residential qualifications, etc. He stated 
that it was just possible that they may have to end up with a 
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Society of a very small minority to have representation on the 
Board of Management, leading to perpetuity through a process. 
He went on to compare the Pacific National Exhibition where there 
were Federal and Civic appointees to the Board. 

In reply, it was stated that a constitution will 
have to be formulated to give the citizens a direct voice and 
all those who were interested will be eligible to express their 
views. 

The Committee RECOMMENDED: 

1. THAT the Council approve the plans and other 
concepts of Britannia Community Service 
Centre. 

2. THAT the foregoing recommendations, 1 to 7, 
as set out from the report on Proposed 
Organization and Administration of the Board, 
be approved. 


2. Broadway West Area Meeting with Citizens 
Committee on April 19, 1973 

At a meeting of the Standing Committee of Council 
on Community Development, held on March 29, 1973, Mrs. Marjorie 
M. Harper, 2950 West 8th Avenue appeared as a representative 
of the West Broadway ' Citizens Committee. She made the following 
two requests: 

(a) THAT the West Broadway Citizens Committee and the 
Kitsilano Information Centre be furnished with a 
notification of all applications for Development 
Permits in the area bounded by Larch and Highbury 
Streets and between the south side of West 8th 
Avenue and the north side of West 10th Avenue. 

(b) THAT two meetings be convened with the groups 
concerned with the Broadway West area; one with 
the Community Development Committee and the 
other, in the evening, with the City Council. 

Mr. A. D. Geach, Assistant Director Community Planning 
Division, spoke to the request for notification of application 
for Development Permits and advised that a comprehensive report 
on this question will be made by the Director of Planning as 
soon as possible. 

RESOLVED that arrangements be made with groups and citizens 
concerned with the Broadway West area for a meeting of the 
Community Development Committee to be held at 7:30 p.m. on 
Thursday, April I9th, 1973, at an appropriate place in the 
Community, such place to be arranged for by the West Broadway 
Citizens Committee and the meeting to be chaired by Alderman 
Harcourt and to be noted that City staff will not be required to 
be in attendance. 

In accordance with the Resolution, a meeting was 
held on April 19, 1973, at 7:30 p.m. at Kitsilano House, with 
the West Broadway Citizens Committee, under the chairmanship 
of Alderman Harcourt. 

On, May 14, 1973, Mr. Jacques Khouri, Chairman, 
West Broadway Citizens Committee, wrote a letter addressed to 
Alderman Volrich, revising the guide lines as agreed at the 
meeting of April 19, 1973. 


Standing Committee of Council on Community Development 4 

May 17, 1973. 


After a lengthy discussion, the Committee, 

RECOMMENDED : 

THAT the guide lines as formulated at the meeting 
on April 19, 1973, and further amended by letter of May 14, 1973, 
be approved to read as follows: 

1. THAT City Council not accept the 'Broadway West 

Development Concept' nor the 'Broadway West 
Beautif ication Study. ' 


2(a) That City Council establish guidelines for 

beautif ication and future development of the 
West Broadway area, including those which were 
approved by merchants and residents on February 
15, 1973, at City Hall. 

2(b) That additional meetings of residents and 

merchants of the area be called by City Council, 
to proceed with the beautif ication study. 

3(a) City Council encourage local area citizens 
groups to present their own proposals for 
redevelopment of local area, e.g. Kitsilano. 

City Council undertake the responsibility for 
maintaining the present mix of local, district 
and regional commercial services. 

There should be a thorough review of the C-2 
zoning and the relationship of the commercial 
areas to the surrounding residential area. 

3(b) All proposed changes to the zoning by-law, which 
affect the West Broadway area, shall be submitted 
to the area residents as a local referend\im 
(the area defined as bounded by fth and l^jth 
Avenues from Larch to Highbury) . 

4. That the Technical Planning Board and the 
Director of Planning not make any decisions 
affecting the West Broadway area without prior 
notification and consultation with all residents 
of the area. 

5. Xerox copies of all applications for development 
permits pertaining to the West Broadway area be 
sent without delay to the West Broadway Citizens 
Committee, 2741 West 4th Avenue, Vancouver 8. 

6. That City Council establish the principle that 
under no circumstances will private property be 
expropriated for parking or for any other use 
by private interests by the City of Vancouver. 

7. That the City (i.e. the taxpayer) not participate 
in any cost-sharing venture with private business 
for the acquisition of and provision for parking. 

8. That City Council not allow any relaxation in the 
parking requirements as laid down imder the 
existing zoning bylaws. 

9. That City Council not allow the use of RS- and 
RT zoned land for surface parking. 

10. That City Council discourage blockbusting by 
enforcing existing bylaws requiring that properties 
must be kept in good repair and maintained to 
acceptable standards of appearance. 
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INFORMATION 


Killarney-Champlain Heights - Community 
Facilities and Related Matters 


Mr. H. Hicken in his verbal representation, expressed 
concern of a major obstacle the Community was facing this summer 
for the need for greater utilization of community facilities. He 
urged that more efficient use of the facilities, already existing, 
be made. 

He went on to inform that in late 1972 , a few 
workers in the Killarney area were confronted with a common 
concern, how to prevent the extent of vandalism in and around 
the Killarney Park Area. After several meetings it was apparent 
to the group, that the lack of an open door policy of public 
buildings, which were the targets of destruction, and a lack of 
a healthy attitute for the community, held for adolescents of the 
area, were responsible towards the destructive activities by some 
people. 

Mr. Hicken went on to state that the citizens were 
now taking a strong lead against vandalism and he sought the 
Committee's blessings with encouragement to go back and draft a 
constitution to be set for vehicular communication within the 
group and civic authorities. He further wished that the group 
be given some political recognition. The Chairman assured Mr. 
Hicken that he had the Committee's encouragement to proceed with 
the draft of the constitution which will be given Committee's 
consideration. 


***The meeting adjourned at 5^45^*^ 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 


ON ENVIRONMENT 


MAY 2U. 1973. 


A meeting of the Standing Committee of Council on Environment 
was held in No. 2 Committee Room, City Hall, on Thursday, 
May 24, 1973, at approximately 11:55 a.m. 


PRESENT : Alderman Linnell (Chairman 

Alderman Massey 
Alderman Pendaicur 

ABSENT : Alderman Gibson (Leave of Absence) 


COMMITTEE 

CLERK : H. Sugrive 


RECOMMENDATION: 


Sign Control 

The Committee considered the following report: 


The Deputy Oircctor or Pldrminrj reports as follows: 

"Council on FcbruAry 20, 1973 adopted the followina rcconwendation of the 
Standing Cci'.ai i I tee on tnvircr,;r:cnt dated F'coruary 8, 1973: 

'FUPJMER RECOMMFtiDED that tho Con.'nittce instruct the Director of 
Planning to review tiio prescitt Sirin Dy-low and coir.o back to the 
Cor.vnittce with a status report on what has boen done and what is 
needed to produce a good sign control by-law; this report to be 
considered as a first priority item.' 

This Tiattor has been revio'.'od intermittently over the years and controls 
such as those applicable to areas adjacent to bridgeheads and major high- 
v/ays have been introduced. However, a coruprehensive review, followed by 
specific practical prcpos-ils, has not been undertaken and this is a task 
which \,'ill ciU for r^xtensive study :,n'i consultation. In r,\y view, a 
penetrating cxcniination ccipled witti imaginative approaches to required 
procedures, iiivolving a co.;;binatic:i of legal and design experience is 
needed. Having regard to present con-.'nitj;ients in relation to available 
staff and the need for early action, 1 recommend a consultant team con- 
sisting of an architect and a lawyer. 

I beliovo a qualified consulting comp:iny could undertake this. 

No funds arc available In tho Department's budRot foi' this work 
and if the work is approved the funds would, thoroforo, have to be 
provided from Contingency Reserve. 

I RKCOMMEND, therefore, that: 

1. Tho Standing Committee on Environment endorse the 
appointment of a consultant to study and bring forward 
recommendations on Sign Control. 

2. If the foregoing recommendation is adopted, the 
Corporation Counsel be requested to draft the 
requisite agreement between the City and tho 
Consultants." 

Your Hoard submits the foregoing for CONSIDERATION and notes that it 
has been cu.'itomary to submit a short ] ist of consultants for selection 
by Council. If tuich a list is roquircfd, proposals would have to bo 
sought and Terms of Reference set. 
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RECOMMENDED ; 


THAT the Director of Planning and Civic 
Development be asked to revise his work 
program to include the revision of the 
Zoning By-Law as it affects signs, so 
that the proposed By-Law is ready for 
public hearings by May 1, 1974. 


AND THAT the Corporation Counsel be asked 
to report to the Committee, on implications 
of above, to his department. 


The meeting adjourned at 12:20 p.m. 


FOR couKOi ham see miis)...JiZL^ I 


PART REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON SOCIAL SERVICES 


May 24, 1973 



A meeting of the Standing Committee of Council on Social 
Services was held in the #1 Committee Room, third floor. City 
Hall, on Thursday, May 24, 1973 at approximately 1:40 p.m. 


PRESENT : 


Alderman Rankin (Chairman) 
Alderman Linnell 
Alderman Marzari 


ALSO PRESENT: 


Mr. J. Denofreo, Executive Assistant 
to the Minister of Human Resources 


CLERK: 


M. Kinsella 


RECOMMENDATIONS : 

1. New Welfare Rates — 

Delegation: People on Welfare 

A delegation from People on Welfare appeared before the Com- 
mittee to protest the inequities of the proposed new Welfare rates. 
They also requested the Committee to recommend a 25% raise in rates 
based on actual, not basic, income. The delegation circulated a 
comparison sheet of ten typical families on social assistance in 
Vancouver. This sheet showed the present and proposed rates and 
illustrated that under the new rates, some families will suffer a 
loss in their welfare rates rather than a gain. 

The Director of Welfare & Rehabilitation told the Committee 
the cause of the rate reduction is loss of the extra annual clothing 
allowance as well as discontinuance of special grants to mothers 
for school supplies for their children. 

Another problem facing persons on social assistance is the 
high rents currently being charged for accommodation in the City 
of Vancouver and the fact that the rent allowances payable under 
the new rates are not adequate. 

The Committee referred to the Boyd report which set up the 
schedule of social assistance rates based on cost of living. 
Council on January 23, 1973 unanimously adopted the following 
motion : 

"THAT the Boyd report forwarded to the Minister of Rehabili- 
tation and Social Improvement, under cover of letter dated 
February 4, 1972, in respect of increase in social 
allowance rates, be adopted in principle as updated to the 
present, and a Council delegation proceed to Victoria in 
support therefor." 

Subsequently, the Chairman, Ald»rman Marzari and a delegation from 
certain outside organizations mel: with the Minister of Human 
Resources on Monday, March 12, 1973, but the Minister gave no firm 
committment at that time. 

*i cont ' 
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Your Committee, in discussing the welfare rates situation with 
the People on Welfare delegation, felt that further representations 
on the matter of welfare rates should be made to the Minister of 
Human Resources. 

RECOMMENDED that Council urge in the strongest terms the Minister 
of Human Resources to immediately implement the updated Boyd report 
as of June 1, 1973 and to this end. Council authorize a delegation 
from the Standing Committee on Social Services to proceed to Victoria 
as soon as possible in support thereof. 

FURTHER RECOMMENDED that Council approve the travel costs of repre- 
sentatives of outside groups accompanying this delegation to Victoria 
and that the composition from such outside groups be at the discre- 
tion of the Chairman but that such representatives number not more 
than ten . 

Mr. Boyd agreed to immediately update his report for discussion 
with the Minister of Human Resources. Mr. Denofreo, Executive 
Assistant to the Minister of Human Resources, undertook to discuss 
this matter with the Minister at the earliest possible opportunity. 
At the request of the People on Welfare delegation, he also under- 
took to try to arrange the meeting with the Minister for Vancouver 
rather than Victoria if possible. 


2. Welfare & Rehabilitation Department: 
Additional Staff 


Your Committee considered the Board of Administration report 
dated May 24, 1973 dealing with two reports on staff requirements 
for the Welfare & Rehabilitation department. The first report 
dealt with a request from the Director of Welfare & Rehabilitation 
for the establishment of 46^2 new positions. The second report 
dealt with the resolution of certain problems in the accounting 
branch of the Department. The Board of Administration report 
concluded with the following recommendations: 

"(a) The number of established positions in the Welfare & 
Rehabilitation Department be increased by:- 


Position Title No. 

Assistant to Director 1 
Social Service Assistants 2B 
Public Health Nurses li 
Clerical Positions - Accounting Branch 2 

32i 


making a total authoj-ized establishment of 273 positions (of 
which 28 arc provincial employees). 

(b) The Director of Personnel Services classify the 32^ 
additional permanent positions and the Board of Administration 
be authorized to approve the classifications. Incumbents of 
abolished positions to receive priority consideration for other 
employment with the City in accordance with Section 10.7 of 
the Union Agreement. 

(c) Funds amounting to $47,967 (net City cost estimate for 
1973 after Federal & Provincial cost sharing) be provided from 
Contingency Reserve, as recommended by the Comptroller of 
Accounts . 

(d) The recommendations of the "B" report concerning 
implementation of accounting and verification procedures 
be adopted. 


cont ' d 
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Clause No. 2 (cont'd) 

(e) A progress report be submitted to Council on the 
effect of implementation of this report before December 31 » 
1973. 

(f) The foregoing recommendations be implemented upon receipt 
of written confirmation from the Provincial Government as to the 
cost-sharing, it being noted that the Deputy Minister of Human 
Resources has approved cost-sharing the additional staff by 
telephone . 

Mr. Boyd indicated that a further report dealing with an addi- 
tional ten permanent staff will be submitted to Council on May 29, 
1973. These additional ten staff will administer the proposed new 
income supplementation programme which the Minister of Human 
Resources has established effective June 1, 1973. Following 
further discussion, it was 

RECOMMENDED that the above recommendations contained in the Board 
of Administration report dated May 24, 1973 be approved. 


OlSTRIBUTED MONDAY 


STANDING COMMITTEE OF COUNCIL 
ON FINANCE & ADMINISTRATION 


PART REPORT TO COUNCIL 


P 


MAY 24, 


1973 


A meeting of the Standing Committee of Council on Finance 
and Administration was held in the #2 Committee Room, third floor. 
City Hall, on Thursday, May 24, 1973 at approximately 1:30 p.m. 


RECOMMENDATION 

1. 1972 - 1973 L.I. P. Program Extensions 

The Committee considered the following report submitted by 
the City Engineer and dated May 23, 1973. 

The Committee reviewed the various projects and noted the 
priorities given each item by Council previously. A copy of the 
details of the projects and status, is circulated for information. 


" The city Engineer report* as follows! 

'On May If following the Federal Government's announcement of extended 
funding for Local Initiatives Projects, all City Departments were informed 
of the Federal Buidelines and selection criteria and asked to submit requests 
for extensions, if required. 

Preliminary discussions with the local Manpower Office indicated that a 
number of Federal approvals are likely, as noted below. Those 'under con- 
sideration' are less likely to be approved. 

As a consequence of the various Departments' requests to extend exist- 
ing projects, the probable status of the City's projects (assuming Council 
approval) is as follows »- 


One project completed. 

Seven projects requesting time extensions only - to utilize 
existing appropriations. 

Five projects likely to be federally approved at no cost to 
the City. 

Nine projects likely to be federally approved at a cost to the ✓ 
City of $56,261. 

Two projects having no City cost under Federal consideration. 

Four projects having a City's share of $28,326 under Federal 
consideration. 


The total possible City expenditure of $8/4,587 has not been included 
in the Departmental Budgets and must be appropriated from Contingency Reserve. 
The Director of Finance states that sufficient funds are available In 
ContlnRency Reserve, If required. This vjould bring the overall City's ex- 
penditure on the 1972-73 L.I. P. Program to $i!i10,000. 

Because the current L.I. P. contracts expire on May 31, urgent 
consideration of the extensions Is de.Mlrable. 


The City Engineer submits the foregoing report to the Committee for 
CONSIDERATION.' " 


PRESENT: 


Alderman Bowers (Chairman) 
Aldermen Harcourt and Volrich 


ABSENT: 


Alderman Gibson (Leave of Absence) 


CLERK TO 
THE COMMITTEE: 


R. Henry 


Cont'd 
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CLAUSE NO. 1 (continued) 

Your Committee, after due consideration RECOMMENDS approval 
of the extension of these projects listed as Priority #1, plus 
Project #1172 (Social Planning - Communications Centre) . 

FURTHER 

THAT approval be given to any extension of time, necessary to 
complete present projects. 


THAT additional funds required be appropriated from Contingency 
Reserve . 

The Committee was advised that, if Council approves this 
action, it will add approximately $7,000 over the $400,000 
guideline previously set by Council. 


FURTHER 




CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 
JUNE 5. 1973 

A Regular Meeting of the Council of the City of Vancouver 
was held on Tuesday, June 5, 1973, in the Council Chamber at 
approximately 2:00 p.m. 

PRESENT : Deputy Mayor Pendakur 

Aldermen Bowers, Har court, Linnell, 
Marzari, Massey, Rankin 
and Volrich 

ABSENT : Mayor Phillips (Civic Business) 

Alderman Gibson (Leave of Absence) 
Alderman Hardwick (Civic Business) 

CLERK TO THE COUNCIL : R. Thompson 

PRAYER The proceedings in the Council Chamber were opened 

with prayer. 

ACKNOWLEDGEMENT 

Deputy Mayor Pendakur acknowledged the presence in the Council 
Chamber of students from Annie B. Jamieson Elementary School, under 
the direction of Mrs. Clode. 

'IN CAMERA' MEETING 

The City Clerk reported the 'In Camera' Committee is not 
unanimous with regard to the proposed 'In Camera' meeting, and 
therefore the particular subject in question will be considered 
'In Camera' for decision on the 'In Camera' aspect, later in the 
day. 

ADOPTION OF MINUTES 

MOVED by Aid. Bowers, 
SECONDED by Aid. Linnell, 

THAT the Minutes of the Regular Council meeting (with the 
exception of the 'In Camera' portion) dated May 29, 197*, bo 

(Amended) 

MOVED IN AMENDMENT by Aid. Volrich, 
SECONDED by Aid. Har court, 

THAT the following be added to the motion of Alderman Bowers 
and Alderman Linnell: 

"after amendment to the motion on Page 16, Clause 2 of 
Item 'J' by deleting all the words after the word 'clause', 
and substituting the following therefor: 

'be deferred for consideration in one week'". 

- CARRIED UNANIMOUSLY. 

Tho motion, ar, atnondcxJ, i-c!ading ar, .I'oll.ows, w;i:', piil, and 

- l^ARRIl';!) IINANIMOIKILY. 

MOVED by Aid. Bowex-s, 
SECONDED by Aid. Linnell, 

THAT the Minutes of the Regular Council meeting (with the 
exception of the 'In Camera' portion) dated May 29, 1973, be 
adopted after amendment to the motion on Page 16, Clause 2 of 
Item "J" by deleting all the words after the word "clause", 
and substituting the following therefor: 

'be deferred for consideration in one week'. 


- CARRIED UNANIMOUSLY. 
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COMMITTEE OF THE WHOLE 

MOVED by Aid. Rankin, 
SECONDED by Aid. Linnell, 

THAT the Council resolve itself into Committee of the Whole, 
Deputy Mayor Pendakur in the Cliair. 

- CARRIED UNANIMOUSLY. 


REPORT REFERENCE 

1. Development Permit Application: 
936 West gth Avenue 

The Council considered Departmental Report by the Deputy 
Director of Planning and Civic Development (Building & Planning 
Matters, Clause 4), under date of June 1, 1973, submitting for 
Council's consideration development permit application for a 
proposed office building at 936 West ^th Avenue. It is advised 
in the report, that the Technical Planning Board refers the matter 
to Council in explanation of the recommendation of the Design Panel 
that the Technical Planning Board refuse this design on the grounds 
that, if executed, it will adversely affect public amenity. 
Historic information is set out in the report. 

Mr. H. Pedrini, Solicitor on behalf of Yeremie & Ferguson 
Construction Limited, appeared in support of the Development Permit 
application. 

The Corporation Counsel expressed the view the City would be 
in a difficult position to turn the application down, since the 
applicant had conformed to the requirements of the By-law. 

MOVED by Aid. Massey, 

THAT the Department Report be received and the Technical Plan- 
ning Board be instructed not to grant the Development Permit until 
such time as a satisfactory design to the Technical Planning Board, 
has been submitted. 

A tie vote having resulted, the motion was declared - LOST. 


(Aldermen Bowers, Linnell, Deputy Mayor Pendakur, 
and Alderman Rankin voted against the motion). 

(No further action was taken by Council, the application to be 
handled administratively). 


UNFINISHED BUSINESS 

1. Proposed Requirements in Building 
By-law for the Handicapped 

The Council considered a report from the City Building Inspector 
under date of May 4, 1973, as a result of a submission by the Social 
Planning and Review Council, asking that design standards for the 
handicapped be included in the proposed new Building By-law. It is 
advised the design standards submitted by SPARC are based on similar* 
standards issued by the Associate Committee on the National Building 
Code and referred to as Supplement No. 5. The Organization J'eeli." 
most of the clauses in Supplement No. 5 should use "shall" termin- 
ology rather than "should". In this regard, the City Building 


cont ' d 
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UNFINISHED BUSINESS (cont'd.) 

1. Proposed Requirements in Building 

By-law for the Handicapped (cont 'd. ) 

Inspector sets out significant examples as proposed by the Organiz- 
ation and comments thereon. 

A representative of the Organization appeared in support of 
its requests and filed a brief. 

MOVED by Aid. Massey, 

THAT the requests of the Organization be approved in principle 
and the whole matter referred to the Standing Committee on 
Environment for report back to Council in approximately one month. 

- CARRIED UNANIMOUSLY. 


2 . Grant - Festival of Forestry 

A representative of the Festival of Forestry appeared in 
support of a request for a grant from the City of $7,500.00 
toward the festival. 

MOVED by Aid. Rankin, 

THAT a grant of $3,500.00 be approved for this Festival of 
Forestry. 

(Deferred ) 

MOVED by Aid. Har court, 

THAT the matter be deferred for further consideration at the 
next Regular Council meeting. 

- CARRIED UNANIMOUSLY. 


COMMUNICATIONS OR PETITIONS 

1. License: Fiesta Dance Studio 

The Council considered letters dated May 30, 1973 and June 4, 
1973, a petition being attached to the latter, asking an oppor- 
tunity of appearing before Council on the matter of cancellation 
of the Fiesta Dance Studio license. 

MOVED by Aid. Linnell, 

THAT the letters be received and the delegation heard later 
this day when the delegation is available. 

- CARRIED UNANIMOUSLY. 

2. Resignation of City Clerk 

Council received the following communication dated June 1, 
1973 from the City Clerk, Mr. Ronald Thompson: 

"This is notice of my intention to leave the service of 
the City, effective September 29» 1973. 

The City, in its role of employer, has been good to me 
and I hope that my services have reflected my apprec- 
iation. 

I am giving notice this early so that steps may be 
taken to appoint a successor. I would recommend that 
this action be taken soon, because of the involvement 
by this office in the forthcoming plebiscite and 
probably in consequent, actions which may follow from 
the decisions of the voters." 


cont 'd 
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COMMUNICATIONS OR PETITIONS (cont'd.) 

2 . Resignation of City Clerk (cont'd.) 

In considering this communication, expressions of appreciation 
for past services rendered to the City by Mr. Thompson, were stated. 

MOVED by Aid. Volrich, 

THAT this resignation be accepted with regret. 

- CARRIED UNANIMOUSLY. 

3. P.N.E. Entertainment: 
Vancouver Theatre and 

Performing Arts Society 

The Couincil noted a request for a delegation received from the 
Vancouver Theatre and Performing Arts Society on the matter of use 
of Canadian talent, particularly Vancouver, at the P.N.E. 

MOVED by Aid. Rankin, 

THAT the Deputy Mayor be requested to ask the President of the 
P.N.E. to have this particular matter placed on the agenda of its 
next meeting. 

- CARRIED UNANIMOUSLY. 

4. Guidelines; West Broadway Area 

It was agreed that the communication from the West Broadway 
Citizens Committee under date of June 4, 1973, in the matter of 
Guidelines for the West Broadway area, be considered later in 
the proceedings when Clause 2 of the Report of the Standing 
Committee on Community Development under date of May 17, 1973» 
will be considered. 


A. BOARD OF ADMINISTRATION 

General Report, June 1, 1973 

WORKS AND UTILITY MATTERS 

The Council considered this report containing eleven clauses 
identified as follows: 

CI. 1: Closure & Lease of Portion of W/S 

Scotia St. North of Sth Avenue 
CI. 2: Closure of Lane South of Moscrop Ave. 

West of Boundary Road - School Site 
CI. 3: Water Main Installation - 1972 Capital Budget 
CI. 4: Cancellation of Storm Sewer Project - 

Boundary Rd., Marine Dr. to Fraser River 
CI. 5: Sanitary Sewer, South Kent Ave. bet. Borden 

and Victoria Drive 
CI. 6: Reconstruction of Sewer, 53rd Ave. from Main 

St. to Quebec St. & Quebec St. from 50 - 53 Ave. 
CI. 7: Reconstruction of Sewer - Lane South of 

Hastings bet. Gore and Campbell Avenues 
CI. Sewer Reconstruction on 33rd Ave. from 

Windsor to Ross Street 
CI. 9: Local Improvements on the "Initiative Principle" 
CI. 10: Tender #733 - Reconstruction of Blood Alley 

Square and Trounce Alley 
CI. 11: Provision for Funds for Sewer Outfalls - 

East End of False Greek 

The Council took action as follows: 


cont 'd 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd.) 

WORKS & UTILITY MATTERS (cont'd.) 

MOVED by Aid. Bowers, 

THAT the recommendations of the Board of Administration and 
City Engineer contained in clauses 1 - 9 of the foregoing report 
be approved. 

- CARRIED UNANIMOUSLY. 

Clause 10 

MOVED by Aid. Volrich, 

THAT the recommendations of the Board of Administration and 
City Engineer contained in this clause of the foregoing report 
be approved. 

- CARRIED UNANIMOUSLY. 

Clause 11 

MOVED by Aid. Linn ell, 

THAT the recommenations of the Board of Administration and 
City Engineer contained in this clause of the foregoing report 
be approved. 

- CARRIED UNANIMOUSLY. 

BUILDING AND PLANNING MATTERS 

MOVED by Aid. Linn ell, 

THAT the recommendations of the Board of Administration and 
Deputy Director of Planning and Civic Development contained in 
Clause 1 respecting Computer, Program be approved. 

- CARRIED UNANIMOUSLY. 

FINANCE MATTERS 

The Council considered this report which contained five clauses 
identified as follows: 

CI. 1: Additional Clerk Typist I, Personnel 

Services Department 
CI. 2: Request for Council Participation 

Dominion Day Parade, North Vancouver 
CI. 3: Right to Life Society of B.C. 
CI. 4: Grant Request: B.C. - Japan Athletic 

Exchange Programme 
CI. 5: Park Board - Community Service Centres 

The Council took action as follows: 

Clause 1 

MOVED by Aid. Bowers, 

THAT the recommendations of the Board of Administration and the 
Director of Personnel Services contained in this clause, be approved, 

- CARRIED UNANIMOUSLY. 

Clause 2 

After giving consideration to the details set out in this 
clause, it was 

MOVED by Aid. Bowers, 

THAT the invitation to participate in the Dominion Day Parade, 
North Vancouver, be declined with thanks for the opportunity. 

- CARRIED UNANIMOUSLY. 


cont ' d 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd.) 
FINANCE MATTERS (cont'd.) 
Clause 3 

After considering the request of the Right to Life Society 
of B.C. set out in this clause, it was 

MOVED by Aid. Linn ell, 

THAT the telegram be received. 

- CARRIED UNANIMOUSLY. 

Clause 4 

MOVED by Aid. Linn ell, 

THAT this application for a grant be received and no further 
action taken. 

- CARRIED. 

(Alderman Harcourt voted against the motion). 
Clause 5 

In considering this clause, the Council noted a Departmental 
Report dated June 4» 1973, submitted by the Director of Finance 
recommending "that Council approve an additional $7,000 for the 
Strathcona Recreation Project for casual help in 1973 in order 
to keep the Centre open seven days per week and that the Park 
Board advise the Finance Department by the end of June as to the 
source of funds for the transfer within the 1973 Park Board Budget". 

MOVED by Aid. Bowers, 

THAT the recommendations of the Board of Administration and the 
Director of Finance contained in clause $ be approved subject to 
the adoption of the recommendation of the Director of Finance as 
contained in his report of June 4» 1973, which recommendation 
is quoted above. and hereby adopted. 

- CARRIED UNANIMOUSLY. 

B. DEPARTMENT REPORT 
June 1, 1973 

BUILDING AND PLANNING MATTERS 

The Council considered this report containing clauses identified 
as follows: 

City-Owned Lands: Charles, Adanac & Cassiar 
Streets & Boundary Road 
Historic Area Advisory Board 
Special Committee re Housing 
Illegal Suite - Hardship Case 
Proposed Office Building: 
936 West 3th Avenue 

Clause 1 

MOVED by Aid. Rankin, 

THAT the recommendation of the Deputy Director of Planning and 
Civic Development contained in this clause be approved. 

- CARRIED UNANIMOUSLY. 


CI. 

1: 

CI. 

2: 

CI. 

3: 

CI. 

4: 


cont ' d 
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BOARD OF ADMINISTRATION « DEPARTMENT & OTHER REPORTS (cont'd.) 
BUILDING AND PLANNING MATTERS (cont'd.) 
Clause 2 

When considering this clause, the Council noted an additional 
report on the subject submitted for information by the Deputy- 
Director of Planning and Civic Development also dated June 1, 1973 
in which a letter of explanation from Professor Harold Kalman is 
set out. 

MOVED by Aid. Bowers, 

THAT the second report dated June 1, 1973, from the Deputy 
Director of Planning and Civic Development on this subject, be 
received, and the recommendation of the Deputy Director of Planning 
and Civic Development set out in clause 2 be approved. 

- CARRIED. 

(Alderman Marzari voted against the motion) 


Clause 3 

In considering this clause, it was noted that a petition has 
been received objecting to the use of the house at 611 East 53rd 
Avenue in respect of an illegal suite in the basement. A 
recommendation of the Hardship Committee recommending extension 
of approval for a period of one year is set out in the report. 


MOVED by Aid. Rankin, 

THAT the City Building Inspector be requested to look further 
into the matter to see if there are any other violations, and 
report back to Council. 

- CARRIED UNANIMOUSLY. 

(The Council noted the information in this clause 
with respect to 575 East 53rd Avenue). 

Clause 4 

See Page 2 for action on this clause. 


FINANCE MATTERS 

The Council considered this report containing two clauses 
identified as follows: 

CI. 1: Hospital Vote 

CI. 2: Opportunity Rehabilitation Workshop 
Grant Request 

Action was taken as follows: 

Clause 1 

MOVED by Aid. Bowers, 

THAT the necessary action be taken to ensure the 'Hospital Vote' 
will be applied to the forthcoming plebiscite vote to be held in 
October of this year. 

- CARRIED UNANIMOUSLY. 


cent • d 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd.) 
FINANCE MATTERS (cont'd.) 
Clause 2 

MOVED by Aid. Rankin, 

THAT the recommendation of the Director of Social Planning 
contained in this clause be approved. 

- CARRIED UNANIMOUSLY 

and by the required majority 

PERSONNEL MATTERS 

MOVED by Aid. Rankin, 

THAT the recommendation of the City Engineer contained in 
this report on the matter of Apprenticeship Agreement, be 
approved. 

- CARRIED UNANIMOUSLY. 


The Council recessed at approximately 3:45 p.m., and 
following an 'In Camera' meeting in the Mayor's Office, 
reconvened in open session in the Council Chamber at 
approximately 4:25 p.m. 


Regular Council, June 5, 1973 


The Council reconvened in open session in the Council Chamber 
at apRTOximately 4:25 p.m., with the same members present. 


COMMUNICATIONS OR PETITIONS (cont'd ) 

License : 

Fiesta Dance Studio Limited 

At the meeting on May 29, 1973, the Council instructed that 
the 1973 Dancing Academy License No. 12488, issued to Fiesta Dance 
Studio Limited, be cancelled. The Council received a request and 
petition from Miss E. Austin, on behalf of a majority of students 
of the Fiesta Dance Studio, asking an opportunity to appear before 
the Council requesting reconsideration of the cancellation. 

The Council, therefore, heard Miss Austin who presented the 
students' position in asking the Council re-examine its decision. 

The Council, after hearing the delegation, took no further 
action on the matter. 


BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd ) 

C. Report of Standing Committee on 
Social Services, May 24, 1973 

The Council considered this report which contains clauses 
identified as follows: 

CI. 1: Classification - Social Worker II 

Department of welfare & Rehabilitation 
CI. 2: Greater Vancouver Home Care Project 

MOVED by Aid. Rankin, 

THAT the recommendations of the Committee contained in 
Clauses 1 and 2 of . the report be approved. 

- CARRIED UNANIMOUSLY 

D. Report of Standing Committee 

on Community Development, May 24, 1973 

In considering this report of the Standing Committee on 
Community Development, dated May 24, 1973, on the subject of 
Development Permit - Rivtow Straits Limited, Alderman Volrich 
referred to a request from Rivtow Straits Limited that the Company 
be permitted to have another meeting with the Standing Committee 
on the aspect of cancellation of the street-end lease on Victoria 
Drive . 

MOVED by Aid. Volrich, 

THAT recommendation (1) , dealing with cancellation of the 
lease for the Victoria Drive street-end be deferred for the time 
being, and the Company be given one month in which to renegotiate 
the use of this street-end to the satisfaction of the City Council, 
or present alternatives. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Volrich, 

THAT recommendations of the Committee numbered (2) to (8) 
inclusive, be approved. 

- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd ) 

E . False Creek Progress Report 

MOVED by Aid. Harcourt, 

THAT the False Creek Progress Report, dated June, 1973, 
submitted by the Deputy Director of Planning and Civic Develop- 
ment, be received for information. 


- CARRIED UNANIMOUSLY 


MOVED by Aid. Linnell, 

THAT there be a Report Reference to Council on the False 

Creek Project in two weeks time (June 19, 1973) , _ Qp^^CR 

(Alderman Massey voted against the motion) 


F. Guidelines; Broadway West Area 

The Council considered Clause 2 of the report of the 
Standing Committee on Community Development, under date of 
May 17, 1973, deferred previously to this meeting for further 
consideration . 


In this regard the Council noted a letter, dated June 4, 1973, 
from the West Broadway Citizens' Committee expressing opinions 
on the matter. Alderman Volrich, Chairman of the Standing 
Committee, submitted for clarification, requests of the organiz- 
ation in regard to the guidelines and the Standing Committee's 
observations in respect thereto, all of which are set out below. 


West Broadway Citizens' 
Committee Guidelines Proposals 

1. That City Council not accept 
the 'Broadway West Development 
Concept' nor the 'Broadway 
West Beaut if icat ion Study. ' 

2(a)That City Council establish 
guidelines for beaut if icat ion 
and future development of the 
West Broadway area, including 
those which were approved by 
merchants and residents on 
February 15, 1973, at City Hall, 

2(b)That additional meetings of 

residents and merchants of the 
area be called by City Council 
to proceed with the beautifica- 
tion sttidy. 


Committee's Observations 


1. Council should consider 
the beaut if icat ion plans 
as proposed by Allan Parke 
as working papers only, 

2 (a) Agreed that Council should 
establish these guidelines 


2(b)Agreed, 


3 (a) City Council encourage local area 
citizens groups to present their 
own pi'oposals for redevelopment 
of local areas, e , g. Kitsilano , 

City Council undertake the respon- 
sibility for maintainin,? the pre- 
sent mix of local, district and 
regional commercial services. 

There should be a thorougrh review 
of the C-2 zoning and the relation- 
ship of the commercial areas to 
the surrounding residential area. 


3(a)City Council should 

encourage local area citi 
zerf; groups to present 
their own proposals for 
redevelopment and improve 
ment of the local areas. 

City Council should 
consider measui«s to dis- 
courage high density 
development , 

There should be a thoroup 
review of the C2 zoning 
and the relationship of 
the commercial areas to 
the surrounding residents 
area . 


cont 'd 


So i 
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BOARD OF ADMINISTRATION. DEPARTMENT fc OTHER REPORTS (cont'd ) 
Guidelines: Broadway West Area (cont'd) 


3(b)All proposed changes to the zoning 
by-law which affect the West 
Broadway area shall be submitted 
to the area residents ao a local 
refci-endum (the area defined as 
bounded by 5th and 15th Avenues 
from Larch to Highbury. 


3(b) The Committee is unable 
to approve of this 
proposal . 


That the Technical Planning Board 
and the Director of Planning not 
make any decisions affecting the 
West' Broadw?iy area without prior 
notification and consultation with 
all residents of the area. 


Agreed in principle that 
affected residents should 
be notified and consulted. 


Xerox copies of all applications 
for development permits pertaining 
to the West Broadway area be sent 
without delay to the West Broad- 
way Citizens Committee, 2741 
West 4th Avenue, Vancouver 8. 


5. Agreed in principle 
provided the matter 
can be implemented 
by the Planning 
Department . 


That City Council establish the 
principle that under no cix'cum- 
stances will private property be 
expropriated for pai-kiny^ or for 
any other use by private interests 


6. Agreed in principle but 
with the following words 
added: "by the City of 
Vancouver . " 


7. 


8, 


10. 


That the City (i.e. the taxpayer) 
not participate in any cost- 
sharing venture with private busi- 
ness for the acquisition of and 
provision for parking. 


That City Council not allow any 
relaxation in the parking require- 
ments as laid down under the 
existing zoning by-laws. 

That City Council not allow the 
use of RS- and RT- zoned land for 
surface parking. 


That City Council discourage 
blockbusting by enfoi-cing exist- 
ing By-laws requiring that 
properties must be kept in good 
repaii- and maintained to accept- 
able standards of appearance. 


7. Agreed in principle wit 
the reservation that it 
is possible that some 
time in the future the 
City might want to get 
involved in some type o 
parking arrangement to 
deal with the parking 
situation . 

8.. Agreed in principle. 


Agreed in principle but 
with the observation 
that this will require 
a change in the Zoning 
By-law. 


10. Agreed 


MOVED by Aid. Volrich, 

THAT the West Broadway Citizens ' Committee proposed guidelines 
as set out above, be approved but only on the basis of the Standing 
Committee's observations as set out in the case of each proposal. 


- CARRIED 


(Aldermen Bowers and Marzari voted against 
the motion) 
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BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd ) 

G, Report of Standing Committee on 
Finance 8t Administration, May 24, 1973 

The Council considered this report containing clauses 
identified as follows: 

CI. 1: Dance Education Conference: 

Attendance by Mrs. Skrell 
CI. 2: Letter of Understanding: Local Issues 
CI. 3: Alterations and Additions to old Museum Building 
CI. 4: 1973 Supplementary Capital Program 

The Council took action as follows: 

Clause 1 

MOVED by Aid. Bowers, 

THAT the recommendation of the Committee be approved. 

- CARRIED UNANIMOUSLY 

Clause 2 

MOVED by Aid. Bowers, 

THAT the recommendation of the Committee be approved after 
changes, in accordance with letter from the Director of Personnel 
Services dated June 4, 1973, agreed to by the Union, are made to 
Union demand No. 16 re Statutory Holiday Eligibility contained 
on page 2, and to City demand re Pay Cycle contained on page 7, 
in the Letter of Understanding dated April 24, 1973, signed by 
the City and Union representatives. 

- CARRIED UNANIMOUSLY 

(The Letter of Understanding and the letter from the 
Director of Personnel Services are on file in the 
City Clerk's Office) 

Clause 3 

MOVED by Aid. Bowers, 

THAT the recommendations of the Committee contained in this 
clause be approved. 

- CARRIED 

(Aldermen Pendakur and Rankin voted against the motion) 
Clause 4 

MOVED by Aid. Bowers, 

THAT the recommendations of the Committee contained in this 
clause be approved. 

- CARRIED UNANIMOUSLY 

H. Review of Handicapped Persons' Income 
Assistance Recipients 

The Board of Administration, under date of June 4, 1973, 
submitted the following report: 

*Th« Oireotor of Velfar* and Rehabilitation reports as follows: 

"Ttxe C«palrtaent of Hunan Hesouroes has requested that a 
new Application (HSI 355) be coB5)leted as quickly as 
possible on all recipients of this Allowance at May 51* 
1975. Oommencing June 1, 1975* the new Application form 
will be used for new applicants* 

At May 51, 1975, the Department of Welfare & Rehabilitation 
had approximately 1,100 active Handicapped Persons' Income 
Assistance cases* 

cont 'd , 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd ) 

Review of Handicapped Persons' 
Income Assistance Recipients (cont'd) 


To complete the new Application, detailed information is 
required pertaining to - 

a) living arrangements; 

b) assets of recipient and spouse; 
o) social insurance number; alco a 

d) B.O.M.P. ^.Wedical) Application will be taken where 
coverage is not already in force. 

In the majority (probably all) cases, a home visit will be 
necessary. 

The Department of Human Resources requires completion of 
this new Application to obtain Federal cost sharing. 

We have estimated that this review can be completed in 
approximately five weeks with 10 staff, including: - 

9 Financial Aid Workers I 
1 Clerk Typist II 


The Department of Human Resources has also requested that our 
Department complete a special questionnaire on all Mincome 
recipients, currently maintained in boarding homes and nursing 
homos in the City, who are being supported in these homes 
under the Social Allowance Program, Our Department has over 
1,000 persons in this category. Approximately 50^ of this 
group rfill require a visit. The balance cmi be covered by a 
file review. It is estimated that this additional review 
will take approrimately three weeks - using the same 10 staff. 

The two review projects will take approximately two months. 

The Minister of Human Resources has advised verbally that his 
Department will cover 100% costs of salaries and relevant 
transportation expenses. Written confirmation is forthcoming, 

STAFF COSTS 

9 Financial Aid Workers I (Temporary) 
® $685, per month, for two months 

1 Clerk Typist II (Temporary) 

© $470. per month, for two months 


10% Fringe Benefits 

Car Allowance for 9 Financial Aid 
Workers for 2 mos, @ $50.00 per month 
(y X ^JO. X 2) 


TOTAL: 


Provincial Cost - $15,137.00 
Ket Coat to City - Kil 

The Director of Personnel Services reports as follows: 

"I have reviewed the duties and responsibilities of the above 
mentioned 10 temporary poBitions and find that they have been 
properly classified. 

This has been discussed with the Business Manager of the 
Vancouver Municipal and Regional Employees Union, who concurs 
herein and has agreed to waive the regular waiting period," 


$ 12,330.00 

940.00 

$ 13,270.00 
1,327.00 

540.00 
$ 15,137.00 


cont 'd 
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BOARD OF ADMINISTRATION. DEPARTMENT fc OTHER REPORTS (cont'd ) 

Review of Handicapped Persons ' 
Income Assistance Recipients (cont'd) 

" BECOfmESDATIONS 

THAT Council authorize the hiring of 10 temporary staff, as 
outlined above, for a period of two months on the under- 
standing that total salary fringe benefits and transportation 
costs, estimated at $15 , 137 .00, are recoverable from the 
Provincial Government. 

THAT the report of the Director of Personnel Services be 
approved . " 

Your Board 

RECOMMENDS adoption of the foregoing Recommendations of the 
Director of Welfare and Rehabilitation and the Director of 
Personnel Services.' 

MOVED by Aid. Rankin, 

THAT the recommendation of the Board of Administration 
contained in the report be approved. 

- CARRIED UNANIMOUSLY 

I . Strata Titles Applications 

The Board of Administration, under date of June 1, 1973, 
submitted the following report: 

'The Corporation Counsel and the Director of Permits and 
Licenses report as follows: 


"Council has ordered that all applications for approvals 
of Strata Plans be submitted direct to Council for con- 
sideration. 

Three such applications have now been received. We sug- 
gest that before any large amount of staff time is spent 
on researching and checking, the basic application be 
first submitted to Council for preliminary consideration, 
perhaps at a form of Hearing at which both the applicant 
and such of the tenants (if any) as may wish to appear and 
make representations as to the desirability of proceeding 
may be heard . At that Hearing Council could gather a great 
many details that may be of assistance to it and the officials. 

The Act allows Council to refuse, pxant approval, or grant 
it subject to conditions. The conditions referred to are, 
in the view of the Corporation Counsel, those which can be 
fully completed before approval is endorsed on the plan. 
If they are continuing conditions, there is no way of 
"retrieving"* the approval if those conditions are violated 
in the future. 

In considering applications, it should be noted that they 
fall into three categories: 

1. Existing buildings occupied at the date of application. 

2. Existing buildings not occupied at the date of applica- 
tion, 

3. Buildings under construction and not completed. 

V.ach of the thr«« applications which have now been lodged 
for approval fallo into one of the above categories. 

In addition to prollmlnnry dotnils fvu-nlnhod by the appli- 
cant, the Director of Permits and Lic<^nsoa has set out the 
details on record at the City Hall which may be of interest 
to Council: 


cont 'd . 
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BOARD OF ADMINISTRATION. DEPARTMENT Si OTHER REPORTS (cont'd) 


Strata Titles Applications (cont'd) 


1. Applicant - Caledonian Venttires Ltd. 

531 E. No. 3 Road, Richmond, B.C. 

Subject property ~ Crestview Manor 

1844 West 7th Avenue 
Vancouver, B.C. 

Legal Description - Lots 5-8 & 4 ex. W. 33' 

Block 307 
D.L. 526 


Applicant's Statement: 

Building designed as a condominium and now in 
final stages of construction. 

(N.B. Strata Lots cannot be created until a 
building is completed.) 

Details on record at City Hall: 

Development Permit Application No. 59176. 

Date approved: August 9» 1972. 

Use of Building: 44 dwelling units. 


2. Applicant - Shamrock Realty Ltd. 

444 Main Street, Vancouver, B.C. 

Subject property - 1503 Grandview Highway. 

Legal Description: Lot 1 of Ptn. A, Blk. 154, 

District Lot 264A 

Applicant's Statement: 

Building contains 25 suites, 24 occupied and 
1 vacant. 

Details on record at City Hall: 

Development Permit Application No. 20044. 

Date approved: August 30, 1961. 

Use of Building: 25 dwelling units. 


3. Applicant - Underhill L Underhill 

1646 West 7th Avenue, Vancouver 9, B.C. 

Subject property - Amber Manor 

1468 West 73rd Avenue 
Vancouver 14, B.C. 

Legal Description: Lots 18 k 19 

Block 3 

District Lot 318. 

Applicant's Statement: 

Building contains 17 suites, 14 vacant, 1 occu- 
pied by prospective purchaser, 1 occupied by 
manager, 1 occupied by a tenant. 

Details on record at City Hall: 

Development Permit Application No. 27612. 

Date approved: August 5, 1963. 

Use of Building: 17 dwelling units. 

Tlie Director of Pwrmits nnd Licences reports that a 
curaory iiiiipoction of the buildinji; wns mnde nnd the 
following; comments soem pertinent at this time: 

Thrt building consists of o two-storey nnd ponthouse 
un}irotectcd , combustible buiLdinf^, genorally in Rood 
condition with littlo deterioration. There are foiu~ 
dwelling units on the lower floor, six dwelling units 
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Strata Titles Applications (cont'd) 

on the main floor, 6 dwelling units on the second 
floor and 1 dwelling xmit in the penthouse. The 
building complies with the by-law in force at the 
time the building was erected and only fails to 
comply with today's by-law in a few minor items. 
There are some minor corrections in the electrical 
and fire areas which should be done in any event 
and these will be handled administratively." 


TOUR BOARD submits the foregoing report of the Corporation 
Counsel and the Director of Permits and Licenses for the 
consideration of Coxmcil. ' 

MOVED by Aid. Harcourt, 

THAT the three applications cited in the above report be 
referred to the Standing Committee on Housing for consideration 
and report. 

- CARRIED UNANIMOUSLY 

J. V.I.E.W. Buildings: Tenancy Extension 
United Barge Builders Limited 

The Deputy Director of Planning and Civic Development, under date 
of June 1, 1973, submitted the following report: 

••The following letter dated May 23rd, 1973 from D.G. Cowie, 
President, United Barge Builders Ltd. addressed to the 
Mayor and Council, has been received: 

'We arc at present tenants of the cx-Vancouver Iron Works 
Boiler Shop and adjacent yard at False Creek. 

As you arc probably aware our lease terninates on the 
15th of June, 1973. We have however fallen behind 
schedule in cur present contract due to shortage of 
skilled labour. We have tried to alleviate this by 
utilizing help from manpower and also working a con- 
siderable amount of overtime to no avail. 

A'ldcd to this the new ))remlses we are arranginj; to 
wove to will not nov; be available to us until July 
and to move In mid-contract is itself a considerable 
hardship. To move twice in one month would be doubly 
severe . 

We therefore beg your indulgence in recjuestlng an 
additional .^ix weekH tenancy which would possltily 
be acconiinodaled by wrecking the adjacent building 
on the west side first. ' 

The Coir.jiany occupic; a subs t.-inti al portion oi one of tlie 
three rematninti V.I.l-.W. Jiuildings on City-owned l?ind in 
} a 1 s e C reek. 

Ourjnj; late I'chru.uy and early March, tlie S]->ocial Committee 
re False Ci-eeK, aiut subseciuciit 1 y City Council, itsoIvoJ th.-it 
all rcina i n i U}'. rcnaiK~ics in two oi" the romaininp, V.l.li.K'.. 
Huildlnj-.s be terminated by June ISlh, 1973. Notices to 
Vacatt> were doliverod, by hand, to all al looted tenants on 
Marc!) '.M ii , 11)73. 

Two c) I" tlic five \'.I.!;.W. lUii I d i iiiv> were demolislied (>arlier 
Lliis year. Another, now ](>ased to U'est Coast Saivaj'.e Ltd., 
will be (le:nol i after Ot.tohcr 31sr, 1974. The lonj:,er 

lease vsm.s {".rantcfl to tliis company in i-eco^',;"ii t ion of the L'act 
tliat they operate a small marina. Undue hardship would result 
if this n;arina were removed t]\xs year. 

cont 'd , . . . 
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V.I.E.W. Buildings: 
Tenancy Extension (cont'd ) 

The existence of the V.I.1;.W. Buildings has .-ilways remained 
a visible syniboi oT the City's inability to j)rocecd with the 
t-alsc Creek development programme. The removal of these 
buildings v;ill, as mucli as any other single event, demonstrat 
the City's commitment. 

Tiie Supervisor of Property and Insur.ance advises th.-it it wojil 
not be practical to demolish these buildings on a pieceii>eal 
basis. Among other thlnj;s, all pov;cr, water, etc. liiust iu- 
cut off from the st.art. 

it i::n' be tiiat after tlie liviildiiigs are demo 1 i bed , United 
l^'irv'.e Pa.u]ders ftd. could he granted a furtluM" lease for 
part ol th.e vacant lands. Demolition will require Iroiu 
tiO to SO days. 

it is :ir.C()r?M;:NOl'.l) that the requested extension of the Ui.ited 
Bar;,;e F.ujlders Ltd. lense be not grar.ted." 

MOVED by Aid. Linnell, 

THAT the recommendation in the report be tabled pending the 
return of Alderman Hardwick . 

- LOST 

(Aldermen Bowers, Marzari , Massey, Pendakur, 
Rankin and Volrich voted against the motion) 


MOVED by Aid. Harcourt, 

THAT the recommendation in the foregoing report be approved. 

- LOST 

(Aldermen Bowers, Pendakur, Rankin and Volrich voted 
against the motion) 

(A tie vote resulted and, therefore, the motion was 
declared lost) 


MOVED by Aid. Bowers, 

THAT the request of the Company for an extension of six 
weeks tenancy be approved, subject to the Company bearing any 
additional costs resulting from this extension. 

- LOST 

(Aldermen Harcourt, Linnell, Marzari and Massey 
voted against the motion) 

(A tie vote resulted and, therefore, the motion was 
declared lost) 


(No further action was taken on the matter) 
K. West Broadway Beautif ication Program 

The Deputy Director of Planning and Civic Development submitted 
the following report under date of May 22, 1973; 

"BAGKaaQUND 

In April 1970 the West Broadway Merchants and Owners Committee made a 
presentation to City Council requesting Council to initiate a beautif ication 
project. On July 28, 1970 Council adopted the recommendation of a report 
of July 2h that: 

cont 'd . . . . 
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West Broadway Beautif ication Program (cont'd) 

^Council authorize the Director of Planning to proceed vd.th 
feasibility studies for West Broadway, in conjunction with the 
area* s owners and merchants, and to report back to Council on the 
nature of the project, including the use of consultants for further 
detailed studies, maintenance and operating costs and proposed cost 
sharing . * 

Concentration by City Planning Department staff on areas of higher priority 
delayed commencement of the feasibility study xxntil the summer of 1971. 

The study was completed by the Department in October 1971 and the 
results of the feasibility study, including tentative sketch proposals and 
cost estimates were presented by the City Planning Department at a meeting 
of merchants and owners at Kitsilano Community Centre on Novenber 18, 1971. 
The West Broadway Merchants and Owners Committee took steps to ensure 
that the proposals were known to all merchants and owners in the area 
and circulated a petition of support. The West Broadway Merchants and 
Owners Committee was satisfied that sufficient support was forthcoming 
to enable the project to proceed. 

On February 8, 1972 Council adopted the recommendation of a report of 
February 4, 1972 to approve the West Broadway Beaut if ication Project 
terms of reference and the appointment of the consultant. 

A consultant was chosen and a program was developed in co-operation with 
the Broadway West Steering Committee representing the owners and merchantr. 
of the area and affected City Departments. In November, 1972, the 
consultant presented his pi*oposals to the property owners and merchants, 
as well as the community at large. 

Recommendations by the consultant consisted of two separate but inter- 
related reports. The first report iwas a coop r eh en si ve analysis of 
the Broadway West Comnercial District and included a discussion of the 
adjacent residential areas. This proposed development concept advocated, 

1. a medivun density commercial core between MacDonald and HalacJava 
litreeto on Broadway catering to district and rogJ^onaJ. commercial 
functiono, 

2. flanking low denbity development catering to local I'unctional 
commercial needs beyond the core area from Larch to Waterloo 
Streets, 

3. buffer, town-house type residential strips between the commercial 
and low-density residential neighborhoods. 

The second report consisted of proposals for the actual beautification 
of the Broadway commercial area. The specific goals of this study were 
to: 

1. enhance the image of Broadway West 

2. iaprove the appearance of the area 

3. make this shopping district a more pleasurable place to be in. 

After the initial presentation of these reports in November, all oi" 
the involved parties recommended to postpone consideration of the pro- 
posals until further study and community iiput was accon^Dlished. On 
November 28, 1972, City Council accepted the recommendations of the 
Director of Planning which included: 

» Council table consideration of the Broadway West Development Concept 
and Beautification Proposcils until the New Year to allow the 
necessary time for merchants and residents to study and prepare 
reactions to these proposals.* and 


cont 'd , 
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West Broadway Beautif ication Program (cont'd) 

'Council request the Director of Planning and Civic Development and 
the City Engineer to continue their study of the proposals for 
further report iNhen the community and merchants views are bjroiight 
forward.* 


On April 19, the Commxmity Development Committee conducted a public 
meeting in the neighborhood to determine public feeling towards tho 
previous proposals and the area in general. At this meeting, the 
Planning Department was directed to meet with the three main groups 
concerned wihthe beautif ication scheme and report back to Council in one 
month's time concerning acceptance of such a plan. This r^ort presents 
the progress of this endeavor to date. 

RESULTS OF FURTHER STUDY 

Proceeding with City Council's directives in mind, the Department of 
Planning and Civic Development has continued analysis of the Development 
and Boautification Concepts as well as obtaining community reaction and 
ir^jut into the proposals. 

Your Planning Department, after this period of analysis and consviltation, 
believes it is necessary to separate the Beautification proposals from 
any Development Concept at this time. Because of the inpact that any 
Broadway Redevelopment proposal will have upon the Kitsilano community, 
any such recommendations will need to be evaluated in a larger context 
that recognizes the relationship between this commercial district and the 
area as a whole. Hopefully, this evaluation of the Brxsadway area will 
be conducted within the context of a local area planning program for the 
Kitsilano district. 


On the other hand, analysis of the Beautification scheme is proceeding 
and final recommendations concerning this proposal will be forthcoming in 
the near future. It is felt that the establishment of a Beautification 
Scheme will inprove the quality of the environment in this area both 
physically and socially. implementation of this proposal will not affect 
future alternatives for the Broadway West Commercial District. 

The Planning Department suggests the use of the consuJ-tants proposals as a 
basis from which to proceed on the beautification scheme. The development 
proposals are to be regarded as an input in the determination of final 
policy concerning the area. 

MERCHANTS POSITION 

Since the tabling of the proposals, the Broadway West Steering Committee, 
representing the merchants of the area, have continued to develop the 
beautification scheme. Since the early part of this year the merchants 
have also separated the beautification proposals from those of development. 
They are currently proposing a sinple beautification scheme which includes 
sidewalk and gutter improvements, Ijjproved crosswalks, providing street 
furniture, planting of mature trees, and adopting a color scheme for the 
area. 


Merchant support for the proposal appears to be strong. A recent survey 
conducted by the Steering Committee indicates that 75/^ of the merchants 
are in favour of a simple beautification scheme and only 1^% oppose such 
a program. At the present time, the Committee is circulating a ballot 
asking the merchants to Indicate their preference for one of the 
alternatives for beautification. When complete, this should indicate the 
exact degree of support for the program. It is expected, that the 
Merchants Conmittee will be requesting action from Council in the near 
future. 


cont 'd , 
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ADJOINING RESIDEMTIAL PROPERTY QVWERS 

After the initial presentation of the consultants report last November, 
opposition to the recommendations occurred from the community, most 
notably owners of homes along Eighth and Tenth Avenues. Opposition 
was directed for the most part against the development concept and the 
aspects of relaxed parking requirements, increased density, townhousing 
along Eighth and Tenth Avenue, and the possibility of using e3?)ropriation 
to achieve these goals. There was concern, that the beautif ication 
proposals were a first step in realizing those objectives, and coinnunity 
opposition grew. 

Meetings with the West Broadway Citizens Committee and their representatives 
have been occurring since the beginning of the year. In the past month two 
meetings of this gro\ip, the Merchants and Planning DepartJnent staff have 
occurred eoqjlaining the tentative beautif ication proposals. 

The Planning Department's position has been to separate the Development 
proposals from those of beautification, awaiting a further examination of 
the areas future. The Citizens Committee has agreed that a beautification 
project would be an asset to the area and have no opposition to the 
inplementation of a simple beautification. 

COMMERCIAL PROPERTY OWNERS 

A meeting with owners of property on Broadway has been difficult to arrange 
however, one is schedviled within two weeks. At this time, it is impossible 
to determine the degree of support for the proposal fraai the property owners. 

A proposal to inprove the quality of the Broadway West area has been to 
include small "mini-parks" within the commercial frontage. The purpose of 
this is to allow the pedestrian to pause in attractive and calm 
surrxjundings, especially the elderly and small children who have difficulty 
in walking the entire length of the commercial area. This proposal will 
in addition to increasing the pleasantness of this area, enhance the 
imagability of Broadway West. 

Feelings towards this concept are mixed within the community and merchants 
groups. In principle, they both agree that such a "mini -park" would be 
welcome. However, there is some apprehension that the "mini-park" may 
also cause some prx)blems. All involved parties agree that a mini-park 
on a trial basis for the period of this summer to be extended if successful 
is desirable. In addition, this mini-park will provide a "first-step" 
in the eventual beautification of Broadway and provide encouragesient to 
individuals atta«pting to improTS the quality of the area. 

The development of this mini-fiark could be accomplished for approximate I. v 
$4,000 allocated from the Beautification Capital Fund. Of this amount, 
at least ^0% would be recoverable by the City in the event of the park 
being discontinued and removed. 

The park (size 22» x 44» , Area 1000 SF) will be developed on Mackenzie 
which will be closed and appropriately landscaped and ijrproved from 
Broadway to a point approximately 30* south. 

From a traffic standpoint this closure involves a minor street and there- 
fore local access only and can be accommodated provided the residents 
and merchants affected have no objection. 

The design is such that all inprovements are removable and require minimal 
maintenance which is reflected in the estimate. Normal servicing of the 
street will not be disrupted. 

cont 'd . , . . 
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CONCLUSION 

Development of proposals for the beautification of West Broadvra,y are 
proceeding with recommendations expected to be made to Council within 
two months. Consideration of any development proposals for the area 
including zoning, parking, and density regulations has been deferred until 
a more inclusive study of the area is complete. The Merchants and West 
Broadway Citizens Committee endorse a recommendation that a simple 
beautification scheme enhancing the quality of the area is required. 

The Planning Deparliment is continuing to consult with all interested 
grove's and will do so until recommendations are brought forth. 

In oixler to provide impetus for the beautification of Broadway and 
immediately improve the quality of the area a "mini-park" be established 
on a temporary basis in the area. 

iii!X;QMMKNUATION^ 

It is RECOMMENDliD THAT: 

1. Council accept the foregoing as a progress report. 

2. Council authorize the e.7qjenditure of $4,000 from the Beautification 
Capital Fund for the development of a "mini-iaark" which wl.il be 
developed on the closed street end of MacKenzie otreet. Thiy p.irk will 
be tonporary, lasting for the summer season and extended if succeosfui. 
The City Engineer be authorized to proceed with development of this 
park, dependent on the acceptance of the proposal by the affected 
merchants and residents along MacKenzie Street. 

3. Council authorize the special allocation of $250.00 to the Parks Board 
for maintenance purposes, charged to Contingency Reserve. 

4. Council direct the Director of Planning and Civic Development and the 
City Engineer to continue their study of the proposals and meeting 
with interested parties. 

MOVED by Aid. Harcourt, 

THAT the recommendations of the Deputy Director of Planning and 
Civic Developwnent contained in the foregoing report, be approved. 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Linnell, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Linnell, 
SECONDED by Aid. Harcourt, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


SI-/ 
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BY-LAWS 

BY-LAW TO AMEND BY-LAW No. 4450 
BEING THE LICENSE BY-LAW 


MOVED by Aid. Bowers, 
SECONDED by Aid. Linnell, 

THAT leave be given to introduce a By-law to amend By-law 
No. 4450, being the License By-law and the By-law be read a 
first time. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers, 
SECONDED by Aid. Linnell, 

THAT the By-law be read a second time. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers, 
SECONDED by Aid. Linnell, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, Deputy Mayor Alderman 
Pendakur, in the Chair. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Bowers, 
SECONDED by Aid. Linnell, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers, 
SECONDED by Aid. Linnell, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal . 

- CARRIED UNANIMOUSLY 

(The By-law received three readings) 

MOTIONS 

Allocation of Land for Highway Purposes 
5357 Knight Street 


MOVED by Aid. Bowers, 
SECONDED by Aid. Rankin, 

THAT WHEREAS the registered owners have conveyed to the City 
of Vancouver, for highway purposes, the following described lands: 

East 7 feet of Lot 12, Block 3, District Lot 711, Group 1, 
New Westminster District 

AND WHEREAS it is deemed expedient and in the public interest to 
accept and allocate the said lands for highway purposes; 

BE IT THEREFORE RESOLVED THAT the above described lands so con- 
veyed be, and the same are hereby accepted and allocated for 
highway purposes, and declared to form and constitute portions of 
highway . 

- CARRIED UNANIMOUSLY 
The Council adjourned at approximately 6:00 p.m. 


*** 


The foregoing are Minutes of the Regular Council 
meeting of June 5, 1973, adopted on June 12, 1973, 



A-1 


Board of Administration, June 1, 1973 (WORKS - 1) 

WORKS & UTILITY MATTERS 
CITY ENGINEER" S REPORT 

RECOMMENDATIONS ; 

1. Closure and Lease of Portion of the West Side Scotia Street, North 
of 8th Avenue, Lot 9» Block 43, D.L. 200A 

"Weston Bakeries Limited have had a loading bay on the west side 
of Scotia Street, north of 8th Avenue for many years. The loading bay on 
the side of the building requires the trucks to park on the boulevard while 
unloading. There are three or four trucks to be unloaded daily. The City 
is about to pave Scotia Street and the Bakery has not sufficient time to 
relocate their loading bay. The Bakery has requested a lease of part of the 
boulevard adjacent to the loading bay for a two-year period while a new bay 
is designed and built or the operation relocated. 

I RECOMMEND that the west 10 feet of Scotia Street between the 
north side of 8th Avenue and a point 115 feet northerly be closed, stopped 
up and leased to Weston Bakeries Limited and/or the adjacent owner subject to 
the followiiig conditions: 

(a) The lease to be for 2 years at a nominal rental of $20.00 
for the term. 

(b) The owner agrees to support and not to oppose any Local 
Improvements on Scotia Street. 

(c) The owner or Weston Bakeries Limited to bear the costs of 
installing two commercial crossings. 

(d) At the termination of the lease, the two commercial crossings 

to be removed and the curb to be replaced at no cost to the City. 

(e) The City to be relieved of all liability in connection with 
the commercial crossings and lease area. 

(f) An agreement satisfactory to the City Engineer and Corporation 
Counsel. " 

Your Board RECOMMENDS that the foregoing be approved. 


2. Closure of Lane South of Moscrop Avenue, West of Boundary Road, 
Block 107. D.L.'s 36 and 51 - School Site 

"The north 20 feet of Lots 3, 4, and 5, Block 107, D.L.'s 36 and 51 
have been established for highway purposes. The lands adjacent to these por- 
tions of highway and the 20 foot strips are part of Bruce School Site. Some 
of the lands have not been conveyed to the School Board as the east 34 feet 
of the lots facing Boundary Road are required for the future widening of 
Boundary Road. The subdivision of the lands to create a parcel for the school 
requires the closliig of the lane which is surplus to the City's highway re- 
quirements and the dedication of the strip for Boundary Road. 

I RECOMMEND that the north 20 feet of Lots 3, 4, and 5, Block 107, 
District Lots 36 and 51 (now lane) be closed, stopped up and conveyed to the 
Board of Sohool Trustees subject to a subdivision plan being registered con- 
solidating the school site and the dedication of the 34 foot strip for the 
widening of Boundary Road." 

Your Board RECOMMENDS that the foregoing be approved. 


m 
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3. Water Main Installation - 1972 Capital Budget 

" In order to improve fire protection, water mains should be 
replaced prior to paving at the following locations: 

WATER MAIN PROJECT 217 
Street From To 

Wall Street Dundas Street Trinity Street 

WATER MAIN PROJECT 219 
Street From To 


Point Grey Road Trafalgar Street Balsam Street 

Balsam Street Point Grey Road York Street 

The estimated cost for Project 217 and 219 is $37,000 and 
$32,000 respectively. 

I RECOMMEND that water mains be installed on the above mentioned 
streets and that $37,000 for Project 217 and $32,000 for Project 219 be 
appropriated from the 1972 Water Works Capital Account 'Short Notice Projects - 
Unallocated', Account No. 128/7902." 

Your Board RECOMMENDS that the foregoing be approved. 

4. Cancellation of Storm Sewer Project on Boundary Rq,ad 
From Marine Drive to the Fraser River 

"Provision was made in the 1972 Sewers Capital 'Budget for construction 
of a storm sewer on Boundary Road from Marine Drive to the Fraser River to 
take storm drainage from a large section of the Champlain Heights development. 

Since no decision has yet been made on the design concept for the 
still undeveloped portion of Champlain Heights, construction of this storm 
sewer cannot be expected to proceed for at least one year. Therefore the 
$250,000 appropriation for this project should be released for use on other 
more urgent projects. 

I RECOMMEND that the $250,000 in Sewers Capital Budget Account 
118/1801, 'Storm Sewer on Boundary fromv Marine to Fraser River' be reallocated 
as follows: 

(a) Credit $170,000 to Sewers Capital Account 118/790-^., 
'Reconstruction and Relief - Unallocated' . 

(b) Credit $80,000 to Sewers Capital Account 118/7905, 
'Pollution Control - Unallocated'." 

Your Board RECOMMENDS that the 'foregoing report of the City Engineer 
be approved. 

5. Sanitary Sewer on South Kent Avenue. Between Borden Street and 
Victoria Drive 

"There is no sanitary sewer available for connection on South Kent 
Avenue between Borden Street and Victoria Drive at the present time. As part 
of the Sewer Separation Program and in order to provide necessary sanitary 
connections to industries on this section of South Kent Avenue, it is necessary 
to construct approximately 900 feet of sanitary sewer. 

The total estimated cost of this work is $15,000. 

I RECOMMEND that $15,000 be appropriated from 1972 Sewers Capital 
Budget Account 118/7905, 'Pollution Control - Unallocated'." 

Your Board RECOMMENDS that the .foregoing be approved. 


Board of Administration June 1, 1973 (WORKS - 3) 


6. Reconstruction of Sewer on 53rd Avenue from Main Street to Quebec Street 
and on Quebec Street from 50th to 53rd Avenues 

"The existing sewer as described above is in very poor condition; 
television inspection shows it to be collapsing in many locations. As this 
sewer is in an area slated for paving in 1973, it should be rebuilt as soon as 
possible. 

The total estimated cost of this project is %U2,QQQ. 

I RECOMMEND that $/V2,000 be appropriated from 1972 Sewers Capital 
Budget Account 118/7903, 'Prior to Paving - Unallocated'." 

Your Board RECOMMENDS that the foregoing be approved. 


7. Reconstruction of Sewer in Lane, South of Hastings Street Between 
Gore and Campbell Avenues 

"The sewer in the lane south of Hastings Street between Gore and 
Campbell serves the south side of Hastings Street and the north side of Pender 
Street. This lane forms the north boundary of the Strathcona Redevelopment 
Area. The existing sewer is in very poor condition. Therefore, in accordance 
with previous practice, provision for one half of the cost of its reconstruction 
was made in the Phase II Contract for Sewer Reconstruction in the Strathcona 
Redevelopment Area. In order that constjruction of this sewer may proceed, it 
is necessary to appropriate funds to cover; 

(a) The non-shareable half of the cost of reconstructing this 
sewer and 

(b) installing new catch basin leads to take drainage from 
Hastings Street to the lane sewer. 

The estimated total cost of items (a) and ( b) is $1/1.0,000. 

I RECOMMEND that $U0,000 be appropriated from Sewers Capital Budget 
Account 118/790/+, 'Reconstruction and Relief - Unallocated' so that this project 
may proceed, subject to approval of Item #/+." 

Your Board RECOMMENDS that the foregoing be approved. 


8. Sewer Reconstruction on 33rd Avenue from Windsor to Ross Street 

"The existing sewer on 33rd Avenue between Windsor and Ross Street 
is in a badly deteriorated condition and 2 sections have collapsed in the 
last 2 months. The estimated cost of reconstructing this sewer is $24,000. 

I RECOMMEND that this project be approved and that $2^,000 be appro- 
priated from 1972 Sewers Capital Budget Account 118/790/^, 'Reconstruction and 
Relief - Unallocated', subject to approval of Item jfU." 


Your Board RECOMMENDS that the foregoing be approved. 


51? 
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9. LOCAL IMPROVEMENTS ON THE "INITIATIVE PRINCIPLE" 
First Step 

The Deputy City Engineer reports as follows: 

"As required by the Local Improvement Procedure By-law, the projects for 
Pavements and Curbs, shown on the attached schedule dated May 25, 1973, are ad- 
vanced to Council on the ' Initiative Principle' . 

It is advisable to carry out these projects on the 'Initiative Principle' 
because they are part of the development of the major street system in accordeince 
with the approved Five-Year Plan. The projects are advanced at this time so that 
arrangements for utility adjustments and other preparatory work can proceed prior 
to the 1974 construction period. Final approval of each project is given by 
Council after the Court of Revision at which affected property owners may appear. 

The City's share of these improvements is available, subject to Council 
approval, in the 1973 Streets Capital Budget." 

Second Step 

The Director of Finance submits the following report on the financial 
arrangements : 

"In accordance with the provisions of the Local Improvement Procedure 
By-law, I am submitting the Deputy City Engineer's report dated May 25, 1973. 

The estimated total cost of those improvements is $1,122,488 and the 
City's share of the cost is $980,184. 

I have to report that the necessary financial arrangements can be inade 
to carry out this work subject to Council approval of the 1973 Capital Budget." 

Your Board has decided that it is desirable to undertake the projects 
referred to and RECOMMENDS that: 

(a) The reports of the Deputy City Engineer and Director of 
Finance be adopted together with the details of the Second 
Step Report on file in the City Clerk's Office.' 

(b) The City-owned parcels shown on the list attached to the 
detailed Second Step Report for the Local Improvement 
projects be declared assessable. 

(c) The Court of Revision for projects listed in the attached 
schedule dated May 25, 1973 be held at 7:30 p.m. on Thursday, 
August I6th, 1973. 

Your Board RECOMMENDS the foregoing report of the Deputy City Engineer 
be adopted. 

10. TENDER NUMBER 733 - 

RECONSTRUCTION OF BLOOD ALLEY SQUARE & TROUNCE ALLEY 

The City Engineer reports as follows: 

"Tenders for the reconstruction of Blood Alley Square emd Trounce Alley con- 
sisting of removal of existing surface, regrading, construction of new base, 
resurfacing with brick and granite setts and construction of granite block walls 
were opened on May 28th, 1973, and referred to the City Engineer for tabulation 
and report to the Board of Administration. 

All tenders have been checked and are in order with the exception of some 
minor arithmetical errors which has no bearing on the status of the low tender. 
Tabulations of Tender Number 733 have been circulated to Council. 


Con't . . 
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Clause 10 con* t 

The low tender was submitted by Holland Lands capers Ltd. in the amount of 
♦59,419.00. Work and/or costs connected with the project in addition to that 
covered by Tender Number 733, consisting of installation of antique street light- 
ing, street furniture, landscaping, consultants design fee and normal overhead 
charges brings the overall total to $96,125.00. This amount is in excess of 
the local improvement estimate but is within the 10^ limit allowed by the Charter. 

The additional City's share over the $19,366.00 approved by Council follow- 
ing the Court of Revision on September 28th, 1972, is $1,000.00 and can be 
financed from funds for Unallocated Beautif ication Projects 260/7901. 

The City Engineer RECOMMENDS that: 

a) A contract be awarded to the low tenderer as follows - 

Holland Landscapers Ltd. 
6969 Greenwood Street 
Bumaby, B. C. 

Reconstruction of Blood Alley Square and Trounce Alley $59,419.00 

b) A contract satisfactory to the Corporation Counsel be entered into. 

c) The bid bonds of the unsuccessful tenderers be returned. 

d) An amount of $1,000.00 representing the additional City's share of 
cost be provided from 'Unallocated Beautification Funds' Account 
Number 260/7901." 

Your Board RECOMMENDS the foregoing recommendation of the. City Engineer be 
adopted . 

11. PROVISION FOR FUNDS FOR SEWER OUTFALLS - 
EAST END OF FALSE CREEK 


The City Engineer reports as follows: 

"As a result of the filling at the east end of False Creek 
and the major changes taking place in the False Creek Flats sewerage 
system, extensions of three sewer outfalls are required and are in 
progress. Council has been advised of these items at various times. 
The expected total cost of the extensions to the Keefer Street sewer, 
the Quebec Street sewer and the Terminal Avenue storm drain is within 
the estimate submitted to Council in 1971. Funds for the completion 
of these works are available from unallocated balances of already 
budgeted Streets Capital Funds. Accounting transfers which must be 
made are described below: 

(a) Transfer $136,000 from Account 148/7903, "Major Arterial Connectors", 
to a new Account, "Extension of Terminal Avenue Storm Drain" - 
142/1609. 

( b) Transfer to Appropriation 142/1603, "Extension of Keefer Street 
Outfall", $340,000; this sum to be provided from appropriations 
containing funds surplus to estimated requirements. No specific 
projects were included in these areas in the Five Year Plan; 
our requirements and rate of expenditure have been lower than 
anticipated . 


Con't . . . 
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(WORKS - 


148/7914 - Grading Unallocated 


$ 40,000 


148/7915 - Landscape Islands & Boulevards 
Unal located 


$ 30,000 


148/7924 - Left Turn Bays Unallocated 


$ 270,000 


$ 340,000 


The Comptroller of Accounts concurs that funds are available 
as outlined above. 

The City Engineer RECOMl/ENDS that these transfers be approved 
as outlined above." 

Your Board RECOMMENDS the foregoing Recommendation of the 
City Engineer be adopted. 
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(BUILDING - 1) 


BUILDING AND PLANNING MATTERS 


RECOMMENDATION 

1. Computer Program 

The Deputy Director of Planning and Civic Development reports as 
follows : 

"In a report to Council dated April 24, 1973, the 
department outlined the need for a computer programmer 
to complete the work on compilation and analysis of 
data essential to the Planning Program. In accordance 
with the recommendation contained therein. Council 
approved the expenditure of $5,425 for the employment 
of Mr. Dale Troyer as a Programmer I for a period of 
six months commencing June 1, 1973 in order to 
complete the work he had originally commenced under 
a Local Initiatives Program. 

As stated previously, the Data Processing Division 
of the City is unable to assist the Planning 
Department in this instance in terms of manpower and 
computer machinery because of existing heavy demands 
made on their facilities and lack of statistical 
handling packages. 

The alternative is to utilize the computer facilities 
available at the University of British Columbia, and 
it is estimated that this would involve an over 
expenditure of approximately $3,000. (See attached 
comparison sheet) . 

In the 1973 Budget, an amount of $5,000 was allocated 
to Account 7305/85 for tabulation of planning work. 
However, the department originally requested a sum 
of $7,000 based on the previous year's expenditure 
of $5,000 by the City, plus an amount of $2,000 from 
Local Initiatives funds. LIP funds in 1973 have been 
required for key punching work, contracted outside 
City Hall. Out of the $5,000 allocated to the 1973 
Budget, $906.62 remains in Account 7305/85. Exhaustion 
of these funds by May 31 is expected, due to an 
extensive data publication program associated with the 
Local Initiatives Program. 

It is therefore RECOMMENDED that a further sum of 
$3,000 be allocated to Accoiont 7305/85 out of 
Contingency Reserve for the completion of this year's 
computer program." 

Your Board RECOMMENDS that the above recommendation of the Deputy 
Director of Planning and Civic Development be approved. 


fOR COUNCIL ACTIO!,' SEE 


PAGE(S).„£££ 


6'> 


V 


A-7 


£"22 


Board of Administration, June 1, 1973 


(FINANCE - 1) 


FINANCE MATTERS 


RE COMM ENDAT I ON 


1 . Additional Clerk Typist I , Employment and Training 
Division, Personnel Services Department 

The Director of Personnel Services reports as follows: 

"So far during 1973, there has been a considerable increase in volume 
of work in the Recruiting Section of our Employment and Training 
Division over the same period in 1972. As the following figures 
indicate, this has been particularly marked in the case of applications 
received and is also reflected in the number of postings for vacancies. 



Number of Applications 

Received 


1972 

1973 

Percentage Increase 
(Decrease ) 

January 

979 

2 ,274 

132% 

February 

1 ,321 

1,091 

(21) 

March 

1 ,015 

1 ,400 

38 

April 

1 ,015 

1 ,187 

17 

TOTAL : 

4 ,330 

5,952 

38% 


Number of 

Postings 



1972 

1973 

Percentage Increase 
(Decrease ) 

January 

32 

47 

47% 

February 

51 

42 

(21) 

March 

37 

55 

49 

April 

37 

40 

8 

TOTAL: 

157 

184 

17% 


Due to this increase in volume, it has recently been necessary to 
engage a temporary Clerk Typist I to handle a number of the more routine 
clerical duties such as filing application forms, record of applications 
cards and test record cards, typing postings and 'position filled' cards, 
and setting up appointments for the Personnel Officers. 

There is every reason to believe that this upward trend in activity 
tfill continue. I therefore RECOMMEND that a temporary position of 
-lerk-Typist I be approved for a period of six months, subject to a 
further review at the end of that period. It will also be necessary 
bo acquire a new electric typewriter since one is not readily available 
Ln the Department. 


Che estimated costs will be as follows: 

1 Clerk Typist I for 6 months 
Fringe Benefits 

1 Electric Typewriter 

Total : 


$2448 
245 


$2693 
650, 
$3343 . 


'Phis expense was not provided for in the 1973 Departmental Budget and 
the Comptroller of Accounts advises that the additional funds would be 
provided from Contingency Reserve. 


. con t ' d . 
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Clause No. 1 (cont'd) 

The Administrative Analyst has reviewed this recommendation and 
endorses it. The classification of the new position has been discuss 
with the Business Manager of the Vancouver Municipal and Regional 
Employees' Union, who is in agreement." 


SUMMARY : 


Incumbent 

One New Position 
(Temporary for 6 
months) 

Your Board RECOMMENDS 
of Personnel Services 


Proposed Classification 

Clerk Typist I, 

Pay Grade 5 ($408-470) 


Effective Date 
When adopted 


that the above recommendation of the Director 
be adopted. 


CONSIDERATION 

2. Request for Council Participation 

Dominion Day Parade, North Vancouver 

The City Clerk reports as follows: 

"The Kinsmen Club of North Vancouver is sponsoring the 
North Vancouver Dominion Day Parade, July 2, 1973. 
They have requested Council's participation by entering 
a float in their parade. Council, when it has received 
similar requests in the past, has, on occasion, proposed 
the Pacific National Exhibition float as a joint entry and 
for certain large parades e.g. Grey Cup has contributed 
50% of the cost of using the P.N.E. float for that specific 
occasion. However, I am advised that the P.N.E. float is 
already booked for this weekend and is not available." 

Your Board submits this request of the Kinsmen Club of North 
Vancouver for Council's CONSIDERATION. 


3 . Right to Life Society of B.C. 

The City Clerk reports as follows: 

"A telegram bearing 633 signatures in support of the 
Right to Life Society of B.C. has been received in 
this office stating: 

•in belief legal grounds for abortion widely abused 
here resulting in virtual abortion on request 
thereby violating Bill of Rights which declares 
Right to Life fundamental . Call on Government 
immediately investigate procedures of hospital 
abortion committees and introduce legislation 
guaranteeing legal protection to unborn children.' 


cont ' d 
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Clause No. 3 (cont'd) 

Council is reminded that on March 13, 1973 they received 
a delegation representing the Canadian Women's Coalition 
to Repeal the Abortion Laws asking Council endorsement 
to repeal these laws and requesting financial support 
for the Conference which was held in Toronto, March 16 
to 18, 1973. At that time. Council passed the following 
motions : 

'THAT the City Council go on record as endorsing 
the request to repeal the abortion laws in respect 
of the repeal of three sections of the Criminal 
Code dealing with abortion, and 

FURTHER THAT no funds be approved at this time as 
per the request received.'" 

Your Board submits the above report for Council CONSIDERATION. 


4. Grant Request: 

B.C. - Japan Cultural Athletic Exchange Programme 

The City Clerk reports as follows: 

"A letter dated May 4, 1973, has been received from the 
B.C. - Japan Cultural Athletic Exchange Programme, 
requesting a grant of $500 from the City to aid in 
financing a tour of Japan. The exchange programme is 
one through which top high school wrestlers will be 
able to tour and wrestle Japanese high school teams. 
Five of the ten people going to Japan will be from the 
City of Vancouver, 

Your Board notes that Vancouver City Council has dealt 
with similar requests as follows: 

Sept. 15/72 Lower Mainland First Aid 
Champions - First Aid 

Championships in London No action 

England 

March 3/72 Killarney Senior Concert Band 

■usical and educational exchange 

with students from Toronto 

Secondary School ($1,800) No action 


Your Board submits the foregoing for the CONSIDERATION 
of Council. 

(Copy of letter is circulated for the information of 
Council) 
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5 . Park Board - Community Service Centres 

The Director of Finance reports as follows: 

"Included in the Park Board 1973 Budget Estimates were requests for funds 
to staff and operate recreation programs in the Thunderbird and Strathcona 
centres and in the Kensington Area. 

Coimcil approved the recreation programs at the time the 1973 Revenue Budget 
was adopted. However, details of costs were subject to review by the Adminis- 
trative Analyst. This review has now been completed and the revised cost 
estimates are as follows: 


Thunderbird Strathcona Kensington 
Centre Centre Area 



$ 

$ 

$ 

Staff Salaries & Fringe Benefits 
1 Community Centre Director 
1 Asst. Community Centre Director 
1 Clerk Typist 

31,708 

14,080 

15,348 

Casual Help 

5,000 

5,000 

3,500 

Building Service Costs 

18,700 

24,110 

15,000 

Supplies, Equipment & Other 

5,020 

5,200 

5,020 

1973 Total Costs 

$60,428 

$48,390 

$38,868 


(1) 

(2) 

(3) 

Annual Costs 

$60,428 

$62,470 

$57,716 


(1) Thunderbird Centre - $60.428 

These funds provide for a full year's operation. 

The original estimate of the Park Board - $67,357 can be reduced 

by $6,929. 

(2) Strathcona Centre - $48,390 

This centre has been operating as part of the Vancouver East 
Recreation Project since January 1, 1973. Funds therefore have 
been provided for a full year for casual help, building services 
and supplies and equipment etc. Funds for permanent staff have 
been estimated on the basis of a July 1st commencement date. 

The Park Board estimate of $69,442 which was based on full staffing 
from January 1, 1973 and included other unidentified costs, can be 
reduced by $21,052. 

(3) Kensington Area - $38.868 

The project will operate to May 31, 1973 as an L.I. P. program. 
Application has been made for an extension of the program but 
approval has not yet been received. 

Estimated costs for permanent staff from July 1, 1973 plus provision 
for casual help, building services and supplies and equipment etc. 
amount to $38,868. The original budget estimate of $40,000 can 
be reduced by $1,132. 

Provincial grants of $6,000 for each of these new recreation programs 
may be available In 1973 and It Is understood that since the City has 
provided for the recreation program costs In full, the grant monies 
would be returned to the City. 
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(FINANCE - 5) 


Clause No. 5 (cont'd) 

The detailed costs of these three new recreation programs as recommended by the 
Administrative Analyst, were discussed and agreed to at a meeting attended by 
a member of the Park Board, Park Board officials and the Deputy Director of 
Finance, with the exception of additional casual help funds requested for the 
Strathcona Centre. The Board of Parks and Public Recreation will be forwarding a 
detailed request for additional casual help funds for this Centre. 

The Director of Personnel Services reports as follows: 

' 1 . Strathcona Neighbourhood Centre 

(a) Director and Assistant Director 

The incumbents of these two position will be required to develop, schedule 
and direct a varied program of recreation at a relatively small Centre. 
Although duties will be performed with considerable independence, some 
direction will be received from the Director of the Vancouver East End 
Project, as well as from the Director and Assistant Director of Super- 
vised Recreation. i recommend that the two new positions be classified 
as Community Centre Director I and Assistant Community Centre Director I. 

(b) Clerk Typist 

This position will involve typing and clerical work such as answering 
telephone and personal inquiries, maintaining single office records, 
collecting some remittances for program fees and typing from copy, 
rough drafts or general instructions. I recommend classification as 
a Clerk TypI st I I . 

2. Kensington Recreation Project 

(a) Director and Assistant Director 


The work of these positions will be comparable to that of their counter- 
parts in other area projects such as Vancouver Central, West Point Grey 
West End and Thunderbird. The incumbents will operate from a small 
community hall in Kensington Park and be responsible for directing a 
varied community recreation program including the scheduling of activities 
in neighbourhood facilities such as schools, churches and private homes. 
I recommend classification of Community Centre Director II and Assist- 
and Community Centre Director II. 

(b) Clerk Typist 

Duties will be similar to those of the Clerk Typists in the other projects, 
namely answering inquiries, maintaining records, typing and collecting 
limited amounts of fees. I recommend classification of all six of these 
new positions be reviewed one year after they have been filled. 

These recommendations have been discussed with the Assistant Director 
of Supervised Recreation and the Business Manager of the Vancouver Municipal 
and Regional Employees' Union, both of whom are in agreement, but the 
Business Manager of the V.M.R.E.U. states that he may wish to have further 
discussion regarding the hours of work for the Clerk Typist at the Kensington 
Project . 


SUMMARY 


I ncumbent 


Proposed Classification 


Effective Date 


One New 
Position 


Community Centre Director I 
Pay Grade 20, (752-903)* 


When adopted 


One New 
Position 


Asst. Community Centre 

Director I, Pay Grade 15 (605-720)* 


When adopted 


One New 
Position 


Community Centre Director II 

Pay Grade 22 (86O-986)* (Effective 

range as per Reg. 160.1(a) 


When adopted 


cont ' d 
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Clause No. 5 (cont'd) 


I ncumbent 


Proposed C lass I f icat ton 


Effective Date 


One New 
Pos i t Ion 


Assistant Community Centre 

Director II, Pay Grade 18 (685-822)* 


When adopted 


Two New 
PosI tions 


Clerk Typist II, Pay Grade 9 
(^70-552)* 


When adopted 


*P1us 1% for longer hours for Directors, Assistant Directors and 
Clerk Typist at Strathcona.' 

The Director of Finance recommends that 

1. The 1973 recreation program budgets for Thunderbird, Strathcona 
and Kensington be approved in the amounts of $60,A28; $^8,390 
and $38,868 respectively as recommended by the Administrative 
Analyst. 

2. The 6 new permanent positions for Strathcona and Kensington 
Centres be established in accordance with the recommendations 
of the Director of Personnel Services (permanent positions 
for Thunderbird were approved by Council in 1972). 

3. Provincial grant monies, if received, be returned to the City. 

k. The funds provided for the Kensington Area recreation program 
be adjusted accordingly if the L.I. P. application for extension 
is approved." 

Your Board RECOMMENDS that the above recommendations of the 
Director of Finance be adopted. 
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BUILDING AND PLANNING MATTERS 

RECOMMENDATIONS 

1. City-Owned Lands: Charles, Adanac 

and Cassiar Streets and Boundary Road, 
and by Skeena, Kootenay, Adanac Streets 
and the Lane North of Adanac Street 

The Deputy Director of Planning and Civic Development reports as 
follows: 

"In August, 1972, City Council agreed to the establishment of the Adanac 
Planning Advisory Committee, consisting of representatives of the Charles/ 
Adanac area (described above and illustrated in Appendix I) ; the larger 
Hastings-Sunrise community; Central Mortgage and Housing Corporation and 
the City. 

Since December, 1972, the Committee has been working to formulate a 
residential plan for the Charles/Adanac area. On March 29th, 1973, the 
Standing Committee on Community Development agreed to appoint Alderman 
Michael Harcourt as Chairman Pro Tem of the Adanac Planning Advisory 
Conmittee in order to help resolve some of the problems members were 
having in coming to an agreement on major issues. The first meeting 
of the Advisory Committee with Alderman Harcourt as Chairman was held 
on April 18th. 

A concern of the Advisory Committee has been to provide low and medium 
cost housing. However, agreement on kinds of housing that would be both 
suitable and economically feasible for families in this income group 
awaits further infomation as to possible land costs. 

At the April 18th meeting, the Committee agreed to seek guidance from 
Council as to what arrangements Council might agree to for the sale or 
lease of about 30 acres of City-owned land in the Charles/Adanac area. 
Primarily, the Committee wishes to know if Council would agree to the 
sale of these lands to the Provincial Government subject to conditions 
that would fulfill the Committee's desire to provide suitable low cost 
family housing. If Council would agree in principle to this sale. City 
officials should be authorized to begin discussions with the Province 
to determine if the Province would be interested and under what terms it 
would be interested in acquiring the lands. 

Th« CoTBnittee wishes to explore the possibility of sale to the Province 
because it feels the Province may subsidize land coats for low cost housing 
to a greater degree than the City has slbsidized costs in the past. As 
an illustration of comparative leasing arrangements, the City has sub- 
sidised land costs for co-operative housing in Champlain Heights by 
leasing land for 8X of 803C of the market value; it is understood that 
th« Province is negotiating to leeae lend for co-operative housing in 
Strathcona for aa little ea 4Z of lOOZ of market value. 

It is emphasized that, whatever arrangements Council may agree to for dis- 
posal of City-owned lands in the Charles/Adanac area, no final agreement 
should be made until such time as a new development plan for the area has 
been adopted. The development plan will define areas for various kinds of 
housing and establish guidelines for defining conditions of sale or lease. 

It is RECOMMENDED THAT the appropriate City officials be authorized to 
open discussions with the Provincial Government to determine if and 
under what conditions the Province would be willing to purchase City- 
owned lands in the area bounded by Charles, Adanac and Cassiar Streets 
and Boundary Road, and the area bounded by Skeena, Kootenay, Adanac 
Streets and the land north of Adanac Street.** 


(A copy of Appendix I is attached for the information of 
members of Council) 
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2 . Historic Area Advisory Board 

The Deputy Director of Planning and Civic Development reports as 
follows : 

"On March 29th, 1973, the Standing Committee on Civic Development 
met with members of the Historic Area Advisory Board. Arising 
from that meeting, further meetings and discussions were held and 
a report presented to the Committee on April 12th, 1973. One of 
the items considered by the Civic Development Committee was a 
resolution of the Historic Area Advisory Board offering their 
services on a larger City-wide basis, i.e.: 

'THAT, provided appropriate steps are taken to make historic 
legislation enforceable in the City of Vancouver, this 
Board offers its services as an interim Vancouver Historic 
Advisory Board for a period of one year, during which time 
reconmendations for a permanent Board will be prepared.' 

No action was taken on that offer. In its place, the following 
recommendations were adopted by the Committee: 

'RECCMIENDS that the report be received after changes 
made at this meeting and the Corporation Counsel be 
requested to comment on the matter and to prepare a 
Bylaw to create a Vancouver Heritage Advisory Board 
in keeping with the proposed amenciment to the Municipal 
Act and 

FURTHER REC(MIENDS that the report after being corrected 
at this meeting be referred to the Vancouver Heritage 
Advisory Board, when appointed, for study and report 
back to Council ' 

Other recommendations were also adopted with respect to request- 
ing various Departments to implement changes to existing by-law 
in order to make the activities of the Historic Area Advisory 
Board more effective. This work is underway and will shortly 
be presented to Council for action. 

Arising from the apparent vote of no confidence in the existing 
Fistoric Area Advisory Board, on May 7th, 1973, the Board adopted 
the following resolution: 

'THAT the Board defer further consideration of development 
permit and sign applications, or any new business, imtil 
such time as it receives constructive direction from 
Council as to its status, and the basis of the Planning 
Department's authority to act upon the Board's advice.' 

It is RECOMMENDED THAT Council reaffirm its recognition of the 
hard work put in by the members of the Historic Area Advisory 
Board and to assure them that their continued efforts will meet 
with Council's interest." 
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CONSIDERATION 

3. Special Committee re Housing 
Illegal Suite - Hardship Case 

A petition signed by eleven citizens has been received objecting 
to the use of the house at 611 East 53rd Avenue and a letter 
received on the use of 575 East 53rd Avenue. 

The Director of Permits & Licenses reports as follows : 

" 611 East 53rd Avenue 

On January 5, 1972 our inspection services reported 
that the basement of the above building contained an 
illegal housekeeping unit. The owner was notified 
to restore the building to a one family dwelling in 
coiipliance with the bylaw and on January 31, 1972 
filed an application for consideration under the 
Hardship policy. On March 7, 1972 Council approved 
withholding enforcement action until March 7, 1973. 
On February 21, 1973, the owner. Chain S. Batth, filed a 
new application for further consideration under the 
Hardship policy. This application has been reviewed 
by the Hardship Committee and found that the applicant 
is married with three dependents, is fully eitployed 
and with the inclusion of the income from the illegal 
accommodation, receives a total income of $772.00 per 
month. It was further noted that the applicant has 
outstanding debts not including the mortgage on the 
property in the amount of $4,600.00. After due 
consideration the Hardship Committee recommended that 
the application be approved for a period of one year 
at which time it was felt that some of the outstanding 
debts could be eliminated and then the owner would be 
in a better financial position to discontinue the use 
of the basement as separate housekeeping accommodation. 

In view of the petition, this matter is now submitted to 
Council for Consideration. 

575 East 53rd Avenue 

Mr. G. Robertson of 585 East 53rd Avenue complained 
about the use and occupancy of this house. An inspection 
carried out on May 8, 1973 showed that there are two 
persons occupying the basement which is equipped with 
a sink installed under permit and affidavit, but there 
are no cooking facilities. The main and second floor 
are occupied by the owner's family and relatives. This 
building has been sold and new owners are to take 
possession on June 1, 1973. A re-check of the premises 
will be made after the building changes hands." 

The Director of Permits and Licenses submits the foregoing report 
for the CONSIDERATION of Council. 

(A copy of the petition and letter is attached for the 
information of Council. 


Department Report, June 1, 1973 


(BUILDING - 


4. Proposed Office Building: 
9 36 West 8th Avenue - 
Development Permit Application 61545 

The Deputy Director of Planning and Civic Development reports as 
follows : 

"A development permit application has been received 
for a two storey office building with a basement on 
a lot 50 ft. wide and 115 ft. deep at 936 West 8th 
Avenue which is on the Fairview Slopes. The property 
in question is zoned C-2 Commercial but it is 
immediately adjacent to the newly-created CRM-2 
District. 

In view of its location and in view of the fact that 
members of the department felt that this was an 
extremely poor design, the matter was referred to 
the Design Panel. The Design Panel suggested that 
the applicant should seek competent advice, which 
he did. A new design was submitted and again referred 
to the Design Panel. 

The Design Panel's views on this building, which is 
a relatively simple small office building, are 
recorded in their minutes as follows: 

' Office Building 

This item had been laid over at a previous 
meeting for competent advice. The new design, by 
an architect, is disappointing. Although it 
obviously meets the bylaw to the last letter, the 
Panel is of the opinion that in view of the City's 
aims and aspirations for the Fairview Slopes, this 
form of development is most undesirable. Although 
Just outside of the newly-created CRM-2 district, 
this kind of building might very well discourage 
desirable development from taking place across the 
street from it. The Panel feels that this building 
should express the slope it is built on and further- 
more contain amenities such as a courtyard or terrace. 

Recommendation ; THAT the Technical Planning Board 
refuse this design on the grounds that, if executed, 
it will adversely affect public amenity.' 

At its meeting of May 18, the Technical Planning Board 
received this recommendation of the Design Panel and it 
was resolved that: 

'The development permit be not issued until the 
matter has been referred to Council with an explan- 
ation of the problems resulting from the recommenda- 
tion of the Design Panel.' " 

The Deputy Director of Planning and Civic Development submits the 
foregoing report for the CONSIDERATION of Council. 

(A Report Reference has been arranged for 2:00 p.m. on 
Tuesday, June 5th. Mr. H. Pedrini , Solicitor for the 
applicant, will appear as a delegation at that time.) 


FOR counai 


SEE PAQEiSlVf f 
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FINANCE MATTERS 

RECOMMENDATION 

1 . Hospital Vote 


The City Clerk reports as follows: 

"The Hospital Vote was first introduced into the general 
elections last December, 1972, and terms of the relevant 
By-law extended the vote to long-term patients in public 
hospitals, as well as the C.N.I.B. residents. The legis- 
lation requirements resulted in a rather cumbersome 
administrative arrangement to carry out this service. At 
a later date, it is proposed to recommend to Council, 
certain Charter changes to facilitate this kind of voting 
by reducing the time involved and inconvenience to the 
patient as has been experienced with patients in the 
chronic category. For the Council's information, out of 
approximately 600 voters, 240 cast their ballots, quite a 
number of such voters not voting for any other office than 
that of Mayor. This is understandable as the preponder- 
ance of names of candidates was rather formidable for these 
patients. 

The cost was approximately $3.00 in the case of the Mayor's 
ballot, rising to approximately $12.00 in the case of the 
ballots for other offices; this being due to less interest 
in other ballots. The hospital vote cost, in total, was 
approximately $2,500. 

The hospital vote has not been applied to acute care 
patients as in the main, they are taken care of by the 
advanced poll, held in the week previous to an election 
for those who intend to be absent from the City or in 
hospital on election day. 

As the Hospital By-law was effective for the December, 1972, 
general elections only, the Council should determine 
whether hospital voting should be applied for the plebiscite 
vote in October. For the following reasons, I would RECOMMEND 
that there not be a hospital vote for this plebiscite: 

(a) The lack of Charter authority to simplify procedures. 

(b) The voters' list, which must be used, being the same 
list in effect for the December, 1972, elections, 

(in the case of residents, the list will be consider- 
ably out of date for this class of voter, who will be 
Senior Citizens." 


2 . Opportunity Rehabilitation Workshop Grant Request 

City council, at its meeting of May 1, 1973, deferred consideration 
of the recoiranendation from the Standing Committee on Social Services 
dated April 12, 1973 that a grant in lieu of 1973 property taxes on 
the vacant property at 1875 - 1885 Pandora Street be made to the 
Opportunity Rehabilitation Workshop and a further recommendation 
that if legally possible, a grant equivalent to the 1972 property 
taxes on 1875-1885 Pandora Street, also be made to the Opportunity 
Rehabilitation Workshop pending a report from the Director of Social 
Planning . 

cont ' d . . , 
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Clause No. 2 (cont'd) 

The Director of Social Planning reports as follows: 

"On April 21, 1972, the Opportunity Rehabilitation Workshop (ORW) 
applied for a grant in lieu of taxes on three vacant lots imined- 
iately adjacent to their present building at 111 Victoria Drive, 
Vancouver. While the property where the ORW building is located 
is eligible for a grant in lieu of taxes, their newly acquired 
vacant property (Lots 32, 33, 34 Blk E, DL 183) is not eligible 
for grant in lieu of taxes under Section 396 of the City Charter. 

It has been one year and one month since the ORW applied for a 
grant in lieu of taxes amounting to $1,291.20. There is now a 
penalty payment of $103.29 due. It is quite clear that the 
vacant property involved is not eligible for a grant in lieu of 
taxes; however, it is eligible for a grant under normal civic 
grants procedure (Section 206). 

The ORW is a non-profit society. It has a budget of almost 
$500,000 most of which is gained from self -supportive competitive 
industries employing the vocationally handicapped. The ORW handles 
up to 80 clients on a full-time basis providing extensive and 
professional, vocational assessment, counselling, job training, 
job placement, referrals and follow-up services. Last year the 
ORW had a deficit of $6,000. The sum of $2,685.69 being the 1972, 
1973 and penalty taxes on property purchased for expansion would 
seem a reasonable amount to grant a private agency efficiently 
providing services that would otherwise be a major public re- 
sponsibility. It is expected that by 1974, this land will be in 
use by the ORW and thus will be eligible in the normal manner 
for grant in lieu of taxes. 

The Director of Social Planning RECOMMENDS: 

1. That the ORW be given a civic grant of $2,685.69 being the 
amount owing to the city in 1972, 1973 taxes and penalty. '* 


4^1 
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PERSONNEL MATTERS 


RECOMMENDATION 

1 . Apprenticeship Agreement 

The City Engineer reports as follows: 

"Provincial Government legislation requires that employees in desig- 
nated trades be either fully qualified or indentured apprentices. For some time 
the Engineering Department and the Vancouver Civic Employees Union have been dis- 
cussing the details of an apprenticeship plan to be implemented in the City's 
Shops Garage Operation. 

A plan has now been developed which is acceptable to both the 
Engineering Department and the Union; this plan is described in a report on 
file in the offices of the Board of Administration. A Memorandum of Agreement 
to establish the plan has been drawn up which is acceptable to the Corporation 
Counsel. Council approval is now required so that the City may enter into this 
Agreement. Our apprenticeship plan will require the formal approval of the 
Director of Apprenticeship and Industrial Training. 

There will be additional costs in some areas of the Equipment Branch 
Operation as a result of minimum wage levels, training costs and other costs 
required under the apprenticeship programme. However, some savings will accrue 
to the City through the availability of trained staff. It is expected that the 
net cost to the City of the apprenticeship programme will be nominal. Classifi- 
cations will have to be revised to correspond to the apprenticeship scheme; 
revised classifications will be forwarded, for approval, to the Board of Adminis- 
tration by the Director of Personnel Services. 

I therefore RECOMMEND Council authorize the Mayor and the 
City Clerk to sign the Memorandum of Agreement To Establish An 
Apprenticeship Plan subject to acceptance of the plan by the Pro- 
vincial Government . " 

(The Memorandum of Agreement is also on file in the 
Board of Administration.) 


PART REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON SOCIAL SERV I CE S 



May 24, 1973 


A meeting of the Standing Coiranittee of Council on Social 
Services was held in the #1 Committee Room, third floor. City 
Hall, on Thursday, May 24, 19 73 at approximately 1:40 p.m. 


RECOMMENDAT I ONS 


1. Classification - Social Worker II 

Department of Welfare & Rehabilitation 

On March 1, 1973, and again on March 29, 1973, your Committee 
met with representatives of the Vancouver Municipal & Regional 
Employees' Union, B. C. Association of Social Workers, the Director 
of Welfare & Rehabilitation and the Director of Personnel Services 
on the matter of the present class specifications for Social 
Worker II . The Union contends that the requirement for univer- 
sity training in the present Social Worker II class specification 
denies advancement opportunities to those employees in the Social 
Worker I position who, although lacking formal training, have 
extensive on-the-job training. The Union therefore requests that 
the class specification for Social Worker II be changed to indicate 
that extensive on-the-job training and experience should be taken 
as eq[uivalent to formal training. 

At the May 24, 1973 meeting, your Committee, following dis- 
cussions with the principals, referred this matter back to the 
Director of Personnel Services for further discussion with involved 
parties for report back at a later date. 

The Committee had for consideration today, a Board of Adminis- 
tration report dated May 17, 1973 on this matter, submitting a 
Letter of Understanding between the Union, Director of Personnel 
and the Director of Welfare & Rehabilitation on agreeing with 
competitions to fill vacant positions of Social Worker I in the 
Welfare & Rehabilitation Department being administered as follows: 


"A permanent City employee who is classified as a 
Social Worker I may be certified as a Social Worker 
II if, in the judyement of the Director of Welfare 
and Rehabilitation and the Director of Personnel 
Services, he or she poasessGS a combination of 
traininc), exporicnco, demonstrated compctancc and 
personal suitability, which fulfillr. the require- 


PRESENT: 


Alderman Rankin (Chairman) 
Alderman Linnell 
Alderman Marzari 


ALSO PRESENT: 


Mr. J. Denofreo, Executive Assistant 
to the Minister of Human Resources 


CLERK: 


M. Kinsella 


cont ■ d 
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Clause No. 1 (cont'd) 

nents for the satisfactory performance of the 
duties and responsibilities of the particular 
position posted. Each Competition shall be dealt 
with separately, and certification for one position 
shall not ensure certification for other vacant 
positions which may subsequently arise." 

Also attached to the report was a memo from the Director of Welfare 
& Rehabilitation indicating that it is his intention to submit to 
your Committee, within the next three weeks, a comprehensive staff 
training and development programme . After consideration of the 
Board of Administration report, it was 

RECOMMENDED that Council approve the Letter of Understanding — 
classification of Social Worker II dated April 27, 1973 and signed 
by Mr. R. C. Ross, Business Manager, V.M.R.E.U., the Director of 
Personnel Services, and the Director of Welfare and Rehabilitation. 

FURTHER RECOMMENDED that this memorandum of agreement be in effect 
for a one year trial period and during this period, form the basis 
of administration of all competitions to fill vacant positions of 
Social Worker II in the Welfare & Rehabilitation Department. 


2 . Greater Vancouver Home Care Project 

The Board of Administration, under date of May 8, 1973, sub- 
mitted a report of the Medical Health Officer on the Greater 
Vancouver Home Care Project. In his report, the Medical Health 
Officer advised that the Minister of Health has agreed to the 
expansion of the Home Care Programme to the Metropolitan area 
and that the Metropolitan Board of Health has accepted the 
responsibility of administering the programme on the basis of 
total Provincial funding in advance of expenditures. 

The report stated in part: 

"The metropolitan program would require a full -time Coordinator and Clerk located 
centrally. It is recommended that these two Metropolitan Board staff members be 
housed in the Vancouver City Health Departmant, East Wing Offices. Space pre- 
viously reserved for Community Care Facilities staff could be made available. 
Additional staff required for the program are necessary for hospital liaison work 
whereby ward visits and consultation with ward staff and attending physicians 
would provide the basis for the further organization of services in the home. 
It 1s estimated that two full-time City of Vancouver positions would be 

required for Vancouver. These persons would be mainly housed in hospital facilities. 
A report to Council will be forwarded by the Health Department following the usual 
Personnel Services Department review. 

Full recovery from the Greater Vancouver Home Care Project funds of the Metropolitan 
Board of Health will be the basis of both Metropolitan Board staff and City of 
Vancouver staff required for this project. 

It is RECOMENDED that the City of Vancouver authorize one office and one clerical 
space 1n the Health Dop.\rtinent East Wing Office for tho central operation of the 
GrMter Vancouver Home Care Project (furniture costs, typewriters, etc., are In- 
cluded in the Metropolitan Board of Health budget and are, therefore, not a cost 
to the City)." 

The Medical Health Officer discussed with the Committee the 
proposed Home Care Programme and it is 

RECOMMENDED that Council, in order to initiate this most essential 
service, authorize the use by the Greater Vancouver Home Care Project 
of one office and one clerical space in the Health Department, East 
Wing office for a period of one year. 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY DEVELOPMENT 



May 24, 1973 


A meeting of the Standing Coirimittee of Council on Coiranunity 
Development was held on Thursday, May 24, 1973 at approximately 
7:30 p.m. in the No. 1 Committee Room, third floor. City Hall. 

PRESENT: Alderman Volrich (Chairman) 

Alderman Harcourt 
Alderman Rankin 

ALSO PRESENT : Deputy Director of Planning 

Mr. Youngberg, Planning Department 

CLERK : R. Thompson 


RE COMMENDAT I ON 

1 . Developnent Permit - Rivtow Straits Ltd. 

The meeting was called for the purpose of dealing with the 
application by Rivtow Straits Ltd. for a Development Permit for 
certain alterations to the plant at the foot of Victoria Drive. 

On March 13, 1973, Council, in considering the application 
for the Development Permit, referred a March 12, 1973 report by 
the Deputy Director of Planning and Civic Development to this 
Committee for consideration and negotiations, including the 
hearing of delegations. 

In the beginning, Mr. Youngberg made a brief resume of the 
history of this application which is set out in the report of 
March 12, 1973. The following delegations were heard: 

A. Mr. Sol Jackson, Fraserview Homeowners & Tenants Association, 
made a presentation in the form of a brief dated May 3, 1973 
and made the following points: 

1. Return of the Victoria Drive street end for the use and enjoyment 
of the citizens of Vancouver. 

2. Relocation of the propeller grinding operation to an enclosed 
building behind another building. 

3. The installation in the near future of parking for 100 vehicles. 

4. Augmenting the proposed landscaping plan by fifty per cent more 
plant material . 

In addition, we urgently request Council to: 

5. Authorize a study regarding the feasibility of a new truck route 
through areas which do not have residential homes, and restricting 
the use of Victoria Drive from 54th Avenue south to lightweight 
and local service vehicles. 

G. Request B.C. Hydro to clean up its right-of-way. 

7. Give consideration to the establishment of a specific industrial 
zone where such zone adjoins a residential area. 
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B. Mrs. P. Mcintosh, Fraserview Homeowners & Tenants Association, 
endorsed the presentation by Mr. Jackson and emphasized that 
the problem is basically one of noise and visual pollution. 
She suggested the landscaping could be improved, that the rail- 
way right-of-way is extremely untidy and the noise is very 

bad at times. 

C. Mrs. Bougie, Resident in the area, who lives four doors away 
from the plant, complained about the noise of trucks during the 
night and day, of a generator going well into the evening and 
generally about considerable noise from the operation of the 
plant . 

D. Mr. N.R. and Mr. C. Cosulich, Rivtow Straits Ltd. Mr. C. 
Cosulich referred to the negotiations with the City which led 
to a property exchange between Rivtow and the City, by which 
Rivtow acquired the end of Duff Street and a lease of the end 
of Victoria Drive. He pointed out that the Company had tried 
to get land near by for parking but without success. 

Mr. N.R. Cosulich informed the Committee the firm has more 
parking than the By-law requires — it is about 100 spaces. 
They mentioned that they are prepared to spend about $5^000 on 
landscaping but have not carried this out because of the 
present negotiations. He indicated that future ship building 
could take place to the east of the street end behind the 
Butler building. He also stated that the most southern extre- 
mity of the street end is a filled water lot which is sub-let 
from the City. He said that his Company is prepared to move 
the ship building and the propeller operations to the river 
side of the property and that the propeller shop would be 
moved into another building. He indicated such a move could 
take place within the year. 

RECOMMENDED that the following recommendations be submitted to 
Council : 

1. RECOMMENDED that notice of the cancellation of lease on 
Victoria Drive street end be given immediately to Rivtow 
Straits Ltd. and that the question of the alternate use 
of the street end space be the subject of negotiations 
between the City and Rivtow Straits Ltd. and that a repre- 
sentative of the Fraserview Homeowners & Tenants Assoc. 

be kept in touch with the discussions as they proceed. 

2. RECOMMENDED that the propeller grinding operation be moved 
to an enclosed building to the south of the existing 
buildings and east of Victoria Drive on the river side of 
the property. 

3. RECOMMENDED that the Company be requested to supply off- 
street parking for 100 vehicles. 

4 . RECOMMENDED that the plan for the land scaping be improved 
to the satisfaction of the Deputy Director of Planning. 

5. RECOMMENDED that the City Engineer be requested to report 
on the feasibility of a new truck route through areas which 
do not have residential homes, and restricting the use of 
Victoria Drive from 54th Avenue south to lightweight and 
local service vehicles. 


cont ' d 
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6. RECOMMENDED that B.C. Hydro be requested to clean up its 
right-of-way adjacent to the Rivtow Straits property and 
the adjoining residential area. 

7. RECOMMENDED that Development Permit Application #59003 be 
issued, if requested by Rivtow Straits Ltd., for two 
principal buildings on the site for a limited period of 
one year . 

8. RECOMMENDED that instructions be given to the Director of 
Planning and Civic Development to amend the Zoning and 
Developjpent By-law to: 

(a) delete 'boatbuilding' from Section 1 (Outright Uses) 
of the M-1 (Light Industry) and M-2 (Heavy Industry) 
District Schedules. 

(b) delete 'shipbuilding' from Section 1 (Outright Uses) 
of the M-2 (Heavy Industry) District Schedule 

(c) add 'boatbuilding' to Section 2 (Conditional Uses) 
of the M-1 (Light Industry) and M-2 (Heavy Industry) 
District Schedules 

(d) add 'shipbuilding' to Section 2 (Conditional Uses) 
of the M-2 (Heavy Industry) District Schedule 

(e) provide a landscaped setback for industrial development 
facing residential development. 


QISTRieUTED MONiJA 

REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON FINANCE & ADMINISTRATION 


MAY 24, 1973 


A meeting of the Standing Committee of Council on Finance and 
Administration was held in the #2 Committee Room, third Floor, 
City Hall, on Thursday, May 24, 1973, at approximately 1:30 p.m. 


PRESENT ; Alderman Bowers (Chairman) 

Alderman Harcourt 
Alderman Volrich 


ABSENT ; Alderman Gibson 

(Leave of Absence) 


COMMITTEE CLERK; R. Henry 


RECOMMENDATIONS 


1. Dance Education Conference - 
Attendance by Mrs. Skrell 

The Committee considered a request which the Chairman 
had received from Mrs. Doris Skrell, a member of the Cultural 
Advisory Committee, to attend a Dance Education Conference, to 
be held at York University, June 13 to 15. The Conference will 
consider the organization and project problems of organized 
Dance Companies and Mrs. Skrell is of the opinion it would be 
useful for the City Council to have her as an observer and 
participate in the conference. Costs involved including air 
fare is $346.00. Your Committee, after considering this request, 

RECOMMENDS ; 


THAT the request of Mrs. Skrell, be 
denied. 


2 . Letter of Understanding - Local Issues 

The Committee noted a report of the Director of Personnel 
Services and the Deputy City Engineer, dated May 22nd, 1973, 
resulting from negotiations between the officials and C.U.P.E. - 
Local 1004 on local issues arising out of the 1972 - 73 negotia- 
tions. The parties had reached agreement on all but 3 items, 
and these items have been referred to a Mediation Officer. 
The Officials recommended that the Committee approve the Letter 
of Understanding, as had been agreed to by both the City and Union 
representatives . 

RECOMMENDED; 


THAT the Letter of Understanding, dated 
April 24th, 1973, signed by B. H. Peterson, 
W. Curtis, L. H. Atk'inson and L. T. Cooper, 
be approved. 

(A copy of the Letter of Understanding is on 
file in the City Clerk's Office) 
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Alterations and Additions to Old 
Museum Building 

The Committee noted a report of the Board of Administ- 
ration, dated May 22nd, 1973, which dealt with the alterations 
and additions to the Old Museum Building at the corner of Hastings 
and Main Street. Attached to the Board's report was a report 
from the Director of Permits and Licenses dealing with the same 
topic. 

The Board's report reviewed the report of the Director 
of Permits and Licenses and it was stated that the Board of 
Administration does not support the carrying out of the altera- 
tions as outlined in the other report. 

The Board report $.ummarizes the following points, for 
consideration: 

(a) The building is already 71 years old. Of 
the capital sum $159,500.00 (20%) is needed 
for roof repairs and renewal of plumbing, 
heating and electrical systems. 

(b) The cost of renovation as office space is 
approximately $36.00 per sq. ft. and additional 

parking will have to be rented. New office 

space can be provided for approximately $35.00 
per sq. ft. not including land costs, but 
including sufficient parking. 

(c) The original decision to retain the building 
(made in July 19 71) was, in part, based on an 
estimate of $576,000.00 for renovation costs, 
which are now estimated at $818,500.00. 

(d) Demolition of the existing building and erection 
of a new building, conforming to all By-Law 
requirements, providing 21,000 sq. ft. of floor 
space, which will give room for expansion of 
services, can be accomplished for approximately 
$900,000.00. 

(e) The building has been declared an "Historic 
Site" under the Archeological & Historic Sites 
Protection Act, 1972, and would require a 
permit from the Provincial Secretary for 
demolition. 

(f) In addition to a very high renovation cost, 
annual occupation costs will be higher than 
occupation costs for the same floor area in a 
modern building. 

(g) Retention of the existing building on economic 
grounds does not appear to be justified. A 
new building of 21,000 sq. ft. can accommodate 
84 employees. Scheme "B" can accommodate only 
67 with insufficient parking. 

Commissioner Ryan spoke in support of the Board's report 
and emphasized that, in his opinion, it would be uneconomical 
to carry out the alterations detailed in the report of May 7, 
1973. Mr. Barry Downs, the architect involved, by means of 
sketches detailed the proposals submitted covering 2 schemes, 
A and B. A number of officials involved in the preparation 
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of the proposals outlined in the May 7th report gave further 
explanation of the 2 Schemes and the details of additional staff 


to be relocated in this building, 
for both Schemes are as follows 


Total estimated capital costs 


(a) 


Construction Costs 


(b) Architects & consultant 

Fees 

(c) Allowance for furniture, 
equipment, communications 
and moving expenses 


SCHEME A 


66,650.00 


32,250. 00 


SCHEME B 


$598,400.00 $701,800.00 


75,500.00 


41,200.00 


totals 


$697,300.00 


$818,500.00 


The annual operating costs for heat, light, telephones, janitorial 
services and car parking rental has been estimated as: 

Scheme A - Approximately $31,000.00 

Scheme B - Approximately $33,500.00 

After giving consideration to both reports and taking 
into account, comments of the officials present, your Committee, 
therefore. 


RECOMMENDS : 


THAT the preservation of the Old Museum 
Building and renovations and additions as 
detailed in the report of the Director of 
Permits and Licenses, dated May 7th, 1973, 
shown as Scheme "A" , be approved in 
principle . 

FURTHER THAT, because of the historical 
aspect of the building and because of the 
involvement of the Provincial Government 
in respect of the Health and Welfare 
Services to be provided from this building, 
the City, through Alderman Bowers, approach 
the Provincial Government with a view to the 
Government assisting in the financing of 
these renovations and additions. 

FURTHER THAT, the Board of Administration 
report on the services and staff to be 
relocated in this building at an optimum 
allocation of space. 


1973 Supplementary Capital Program 

The Committee considered a report of the Board of 
Administration, dated May 10th, 1973, concerning details of the 
1973 Supplementary Capital Program amounting to $5,990,475. 
The report concluded with the following recommendations: 

1. The 1973 Supplementary Capital Program 
amounting to $5,990,475, as detailed in 
the report, be approved. 

2. Due to proceeds from property sales not 
being available after 1972, that * 
$4,000,000 be allocated to finance the 
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Supplementary Capital Programs in 1974 
and 1975. 


The Committee, RECOMMENDS that the foregoing recommendations 
be approved. 

FURTHER because of the action taken with respect to the 
Old Musexam Building, an additional amount of $536,565. be set 
aside from "Unallocated Supplementary Capital Funds." 


*******The meeting adjourned at 3;10 p.m.******* 



CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 
JUNE 12, 1973 

A Regular meeting of the Council of the City of Vancouver was 
held on Tuesday, June 12, 1973, in the Council Chamber at approxi- 
mately 2:00 p.m. 

PRESENT ; Mayor Phillips 

Aldermen Bowers, Harcourt, Hardwick, 
Linnell, Marzari , Pendakur, 
Rankin and Volrich 

ABSENT ; Alderman Gibson (Leave of Absence) 
Alderman Massey 

CLERK TO THE COUNCIL ; R. Thompson 

PRAYER The proceedings in the Council Chamber were opened with 
prayer . 

ACKNOWLEDGMENT 

Mayor Phillips acknowledged the presence in the Council Chamber 
of students from Britannia Secondary School, under the direction 
of Mrs. Colford and also of students from Sexsmith Elementary 
School, under the direction of Mr. Brunker . 

'IN CAMERA' MEETING 

The City Clerk advised there was one item with which the 'In 
Camera' Committee was not unanimous. It was, therefore, agreed 
that at the 'In Camera' meeting this particular item would be 
considered as to whether it should be retained in that position . 


ADOPTION OF MINUTES 

MOVED by Aid. Pendakur, 
SECONDED by Aid. Linnell, 

THAT the Minutes of the Special Council meeting dated May 31, 
1973, and the Minutes of the Regular Council meeting (with the 
exception of the 'In Camera' portion), dated June 5, 1973, be 
adopted . 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT the Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 

REPORT REFERENCE 

It was agreed to defer the following matters to later in the 
proceedings : 

City Prosecutor P.C R.G. Sutton (255): 

Legal Expenses 


City Engineer and Deputy 

Director of Planning Columbia/Quebec Connector 
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UNFINISHED BUSINESS 

1. 102 East 2nd Avenue: 

S/E corner 2nd Avenue & Quebec Street 

It was agreed to defer this matter for later consideration 
when the subject of the Columbia/Quebec Connector is under 
discussion. 

2 . Grant; Festival of Forestry 

Further consideration was given to the request from the 
Festival of Forestry for a grant of $7,500.00. 

MOVED by Aid. Linnell, 

THAT a grant of $3,500 be approved for this Festival. 

- LOST 

(Aldermen Bowers, Harcourt, Hard wick, Marzari, 
Pendakur, Volrich and the Mayor voted against 
the motion) 

(The Mayor agreed to have this application placed 
on the agenda of the next meeting of the Pacific 
National Exhibition Board) 

3 . P.C. R.G. Sutton (255); Legal Expenses 

It was agreed to defer this item for later consideration. 


COMMUNICATIONS OR PETITIONS 

1 . Columbia/Quebec Connector 

MOVED by Aid. Linnell, 

THAT the communication from the Vancouver City Planning 
Commission on the subject of the Columbia/Quebec Connector be 
deferred for later consideration when the matter is discussed. 

- CARRIED UNANIMOUSLY. 

2. Locarno Park and 

Northwest Marine Drive Alignment 

The Council noted a communication from Mrs. D. Gillis 
objecting to short notice with respect to the public meeting 
to be held at 7;30 p.m. on Monday, June 18th, at Queen Mary 
School to discuss the Locarno Park and Northwest Marine Drive 
Alignment . 

MOVED by Aid . Bowers , 

THAT the joint Council/Park Board public meeting on this 
issue, scheduled for June 18, 1973, be cancelled and a future 
meeting be held in the Fall on the subject. 

- CARRIED UNANIMOUSLY 
BOARD OF ADMINISTRATION. DEPARTMENT OTHER REPORTS 

A . 

BOARD OF ADMINISTRATION 
General Report, June 8, 1973 

WORKS & UTILITY MATTERS 

The Council considered this report containing clauses identified 
as follows; 

CI. 1; Tender; Curbs, Pavements and Sidewalks 

on Sundry Streets 
CI. 2; Tender; Supply and Delivery of Mineral 

Aggregates 

CI. 3; Pipe Crossings under Railway Trackage; 

Discretionary Power might be Delegated 
CI. 4; Clean-up Week held May 6-12 inclusive 

cont 'd . . , , 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

Board of Adminis tration 

WORKS & UTILITY MATTERS (cont'd ) 

The Council took action on this report as follows: 

Clauses 1 to 3 inclusive 

MOVED by Aid. Bowers, 

THAT the recommendations of the Board of Administration and 
officials contained in clauses 1 and 2, and the recommendation of 
the Board of Administration contained in Clause 3, be approved. 

- CARRIED UNANIMOUSLY 

Clause 4 : 

MOVED by Aid . Hard wick , 

THAT a Clean-up Week on the basis proposed by the City 
Engineer, as set out in the clause, be approved, except that the 
period proposed be extended to include two weekends. 

- CARRIED UNANIMOUSLY 

FINANCE MATTERS 

Consideration was given to this report containing clauses 
identified as follows: 

CI. 1: Request for Funds for Temporary Help: 

Purchasing Division 
CI. 2: Block 52 Parking Garage 
CI. 3: Kerrisdale Arena Emergency Repairs 
CI. 4: Juvenile Detention Home Agreements 

Action was taken as follows: 

Clause 1 

MOVED by Ald.Marzari, 

THAT the recommendations of the Board of Administration and 
the Director of Finance contained in this clause be approved. 

- CARRIED UNANIMOUSLY 

Clause 2 

MOVED by Aid. Bowers, 

THAT the officials continue to examine in detail the 
Blocks 42/52 parking garage situation on the basis proposed in the 
clause; a detailed report to be submitted to Council within one 

- CARRIED UNANIMOUSLY 


Clauses 3 and 4 

MOVED by Aid. Hard wick, 

THAT the recommendations of the Director of Finance and Board of 
Administration contained in Clause 3, and the recommendation of the 
Board of Administration contained in Clause 4, be approved, 

- CARRIED UNANIMOUSLY 
(and with the required 
majority re Clause 3) 

PROPERTY MATTERS 

The Council considered this report containing two clauses 
identified as follows: 

Clause 1: Expropriation for Knight Street Widening: 

5388 Knight Street 
Clause 2: Park Site #10, Mount Pleasant: Vacant 

Possession and Demolition of Dwellings 


cont 'd , 


."1 


Regular Council, June 12, 1973 4 

BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont' d) 

Board of Administration 
PROPERTY MATTERS (cont'd ) 

The Council took action on the two clauses as follows: 

Clause 1 

MOVED by Aid. Rankin, 

THAT the recommendations of the Board of Administration and 
the Supervisor of Property & Insurance contained in this clause be 
approved . 

- CARRIED UNANIMOUSLY 

Clause 2 

MOVED by Aid. Marzari , 

THAT this whole clause be deferred for three or four weeks 
until comments from citizens in the area have been received and 
reported upon by the Director of Planning and Civic Development. 

- CARRIED UNANIMOUSLY 

B. DEPARTMENTAL REPORT 
June 8, 1973 

WORKS AND UTILITY MATTERS 

MOVED by Aid. Hardwick, 

THAT this report of the City Engineer on the subject of 
Sewer Programme - False Creek Flats, be received for information. 

- CARRIED UNANIMOUSLY 

BUILDING AND PLANNING MATTERS 

The Council considered this report containing two clauses 
identified as follows: 

Clause 1: 2743-2745 Point Grey Road 

2893 Point Grey Road: Subdivision 
Clause 2: Shannon 

Action was taken as follows: 

Clause 1 

MOVED by Aid. Hardwick, 

THAT the delegation request be approved. 

- CARRIED UNANIMOUSLY 

Clause 2 

In considering this clause respecting applications for minor 
amendments re the Shannon development, it was, 

MOVED by Aid. Hardwick, 

THAT authority be granted for minor amendments to the Shannon 
development to be dealt with administratively where, in the opinion 
of the officials, such will constitute an improvement in the design; 
it being understood, however, that any other amendments will con- 
tinue to be brought before the Council in accordance with Council 's 
resolution on the matter. 

- LOST 

(Aldermen Marzari, Pendakur, Rankin, Volrich 
and the Mayor voted against the motion) 

(The Mayor instructed the Director of Planning and Civic Development 
bring a report to Council setting out the various minor amendments 
proposed) 
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BOARD OF ADMINISTRATION, DEPARTMENT fc OTHER REPORTS (cont'd) 


C (i) and (ii) Columbia/Quebec Connector 

and Pender-Keef er Diverson 


It was agreed to defer consideration of these reports to the 
evening session of Council. 

D. Welfare Department: Accommodation for 
Management and Accounting Groups 


The Board of Administration submitted the following report 
under date of June 8, 1973: 

'The following report has been submitted by the Administrative Analyst: 

The 1971-75 Capital Estimates included funds for the alteration 
of 1530 West 8th Avenue "at a cost of up to $40,000." In reviewing 
proposals for the alteration and reallocation of space with the 
Assistant Director, Construction & Maintenance Division, it became 
clear that tlie building is now overcrowded and alternative accommo- 
dation should be found for some groups now occupying the building, 
so that those remaining could continue to operate effectively with 
sufficient space for their operations. 

Your Board itherefore instructed the Administrative Analyst to review 
the space requirements and future use of 1530 West 8th Avenue and 
submit a report on the matter. The Administrative Analyst has 
completed his review and has reported as follows: 

"A review of the space requirement of the Department of 
Welfare & Rehabilitation and the No. 3 Health Unit, has 
now been completed. The position is as follows: 

1. 1530 West 8th Avenue - 

Currnnt vno oj: Accommod n t i on 

The total personnel of both the V7elfare Department and 
Health Department now occupying the building is 142^. 
On May 29, 1973, City Council authorized an additional 
establishment for the Welfare Department which will result 
in a further 30^ personnel being added to the personnel 
already in the building for a total of 173. The space 
occupied by the Welfare Department is 11,684 square feet, 
by the Health Department 4,000 square feet, for a total 
usable space of 15,684 square feet. The remainder of the 
space in the building consists of a basement area, staff 
facilities, corridor, stairs and lobbies. Actual details 
are afi follows: 

Addit' 1 
Pers' 1 



Present 

Auth'd 

Total 

Space 


Pers ' 1 

May 29/73 

Pers' 1 

(Sq.F1 

We.l fore Deportment 





Management 

9 

1 

10 

1068 

Account i,;ig 

34 

9 

43 

2') 76 

Kecorda 

8 



1000 

Keliab. - Special Servicea 

14 


14 

105b 

Health Care & Aging 

14S 

11'. 

26 

2140 

North District Office 

14 

5 

19 

.1 400 

Went 

13 

4 

17 

2044 


lOGS 

30*^ 

137 

116B4 

Henlth Department - #3 Unit 

36 


36 

4000 

Total i'err. ' i/Usabie Office Space 142^^ 


173 

1 5604 

IJ.iseinent Space 




850 

Stoff Facilities 




2812 

Corridorn, .Stair.-i, Lobbies 





Total tijvice ( ;k} . f t . ) 






cont 'd . . 
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BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont' d) 


Welfare Department: Accommodation for 
Management and Accounting Groups (cont'd) 


The personnel of North District Office - Welfare Department 
will be transferred to the new premises at Grant & Commercial 
as soon as that is ready for occupation. This transfer is 
expected to be effected at the end of July next. This 
transfer will release 1400 sq.ft. of space for alternate use 
by those remaining in the building. 

The building, however, will remain overcrowded and it is 
necessary to provide alternative accommodation for other 
personnel in order that the personnel may be able to con- 
tinue to function effectively. 

The relocation of additional personnel has been carefully 
reviewed with the Director of Welfare & Rehabilitation and 
the Supervisor of Property & Insurance. There are three 
alternative plons for relocation of staff; these are 
described briefly in Item 2 which follows: 


2. Alternative Accommodation 


(a) Occupancy alternative #1 

1530 West 8th Avenue to accommodate: 

Welfare Department : 
Management 
Accounting 
Records 

Rehab. - Special Services 
Health Care & Aging 
■ Wesl Di Et ri ct ■ Ollic c 

Total: 

Outside accommodation to be 
fo und for Health Department 
#3 Unit 

Estimated square footage to be 
occupied at 1530 West 8th 

Management - as at present 
Additional required 

Accounting - as at present 
Additions] required 

Records - as at present ■■ 
Additional space 

Rehabilitation - Spec . Services 
as at present 

Additional 

Hocilth Ciuo & Aging - as at 

present 

Additional required 

West District Office - as at 

present 

Additional required 
TOTAL 


10 personnel 


43 

II 

8 

II 

14 

M 

26 

II 

IV 


118 

It 

36 

persons 

1068 


532 

1600 

2976 


2224 

5200 

1000 


300 

1300 

1056 


]044 

2100 

2140 


1460 

3600 

2044 


4f^6 

2500 

16300 


'I'ho total cloHi^ly equates to the uyablo space in 
ir>30 WuTtt 0th Avenue. 


cont 'd 
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BOARD OF ADMINISTRATION, DEPARTMENT fc OTHER REPORTS (cont'd) 


Welfare Department: Accommodation for 
Management and Accounting Groups (cont'd) 


Conclusion 


It is concluded that this alternative is not a good 
one as it separates Health Unit #3 from the West 
District Office of the Welfare Department which is 
the counterpart of the Health Unit in providing 
service to the general public in the area bounded 
by Alma Road, 16th Avenue and Clark Drive. 

(b) Occupancy alternative #2 

1530 West 8th Avenue to accommodate: 


Wtjlfart-- Dfipartment ; 

West District Office 
Health Care & Aging 
Rehab. - Special Services 
Records 


Total: 


2500 sq.ft. 
3600 " " 
2100 " " 
1300 " 
9500 " " 


Health Department #3 Unit: 
Total space occupied 


6000 sq.ft, 
15500 " " 


To be accommodated elsewhere 

Welfare Department: 
Management 
Accounting 


Total: 


1600 sq.ft, 
5200 " " 
6800 " " 


Comment : 

The total usable space at 1530 West 0th Avenue under 
t>iis plan is fully utilized and the removal of the 
management and accounting groups of the Welfare Depart- 
ment from 1530 West 8th Avenue provides the least 
disruption to the operation of both the Health and 
Welfare Departments. 

This alternative is therefore recommended. 

(c) Occupancy alternative #3 

3 530 West 8th Avenue to accommodate: 

Welfare Department : 

Managemont 
Accounting 
Records 

Rehab. - Special Services 
Health Care & Aging 

Total: 

T o be a ccomm odated elsey hore 

Welfare D(^pai t ment 

Went District Office 
Ile.nth Dnpartment #3 Unit 

Total: 


1600 sq.ft. 
5200 " " 
1300 " " 
2100 " " 
3600 " " 


13800 


2IiOO nq.f.t, 
0000 " 
8500 " " 


Comment ; 


Under this plan, approximately 2000 sq.ft. of usable space 
at 1530 West 8th Avenue would remain unallocated, otherwise 
subject to availability of suitable space, this plan is 
also recommended. 


cont 'd 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

Welfare Department: Accommodation for 
Management and Accounting Groups (cont'd ) 

(d) Available Accommodation 

The Supervisor of Property & Insurance, using the 
guidelines given above, made a search for accommo- 
dation and located six prospective sites. Of these, 
two have been eliminated because they are poorly 
located for the purposes required, three because of 
availability (they are now in course of erection) , 
leaving one which is well located and is ready for 
immediate occupation. Rentals wore found to be 
competitive on a 5-yoar lease basis. None of the 
accommodation is considered suitable for use as a 
district office without considerable modification. 
The experience in preparing for occupation of the 
property at Grant & Commercial for the North District 
office indicates that occupation could be at least 
twelve months hence and as it is considered important 
to provide accommodation at the earliest possible 
moment by re-housing some groups of personnel, it is 
concluded that Occupancy Alternative #2 given at 
(b) above, be adopted. Detailed proposals are as 
follows : 

3. Proposal 

As noted above, the Department of Welfare fi Rehabilitation 
management and accounting groups will total 53 persons and 
it is estimated that the net office space required is 
6800 sq.ft. before providing space for staff facilities 
and a meeting room. It is also considered essential that 
these t\\ro groups be rehoused as soon as possible so tliat 
the gi-oups remaining at 1530 West 8th Avenue can be pro- 
vided witli the additional accommodation they require. 

To achieve these ends, it is reconimended that: 

- The manogement and accounting group - Welfare Department, 
be housed on an "open area" office plan. 

- The concept of an "open area" office is that the accounting 
personne] will be housed on one .floor of about 6000 sq.ft. 
without partitions. It will bo necessary for the floor to 
be c-arpeted and for acoustic t.i le to bo uued in tlie 
ceiling. Carpet and acoustic tile have .rl ready been pro- 
vided by the property owner. In addition, it will be 
necoisary to provide a number of sound-absorbing panels. 
Thej'.e arc free-standing panels which are available in 
different heights and colour combinations. The Federal 
Government is using this; concept throughiiut the buiUiing 

at IJIO West Georgia and the arrangement in conside;;ed lo 
be a success by both management and personnel. 


- At the time of writing this report, no estimate has been 
made of furniture requirements or of the cost of pro- 
vision of sound-absorbing panels. However, it is known 
that the panels can be supplied at short notice and are 
removable and can be used elsewhere. An important fact 
is that it will enable this rental space to be used 
in\mediately without loss of time for preparation of 
tenders, having contractors install partitions, addi- 
tional lighting, etc. etc. 


cent 'd . 
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BOARD OF ADMINISTRATION. DEPARTMENT fc OTHER REPORTS (cont'd) 

Welfare Department: Accommodation for 
Management and Accounting Groups (cont'd) 

4. Summary of Recommendations 
It is recommended that: 

(i) The management and accounting group - Welfare 
Department, be housed on an "open area" office 
plan . 

(ii) The Assistant Director - Construction & Mainten- 
ance be authorized to use contract services at a 
cost not exceeding $750 to prepare a detailed 
floor plan and to compile the list of office 
equipment and fixtures required and report back 
with estimates of costs of relocation, annual 
operating estimates, etc. 

(iii) The Supervisor of Property & Insurance be autho- 
rized to negotiate a lease based on the office 
layout prepared by contract services up to a 
maximum of 8000 scj.ft. at an approximate rental 
of $6.50 per sq.ft. to include heating, air- 
conditioning, carpeting, janitor services and 
parking. The lease to be for a period of five (5) 
years with a 5-year renewal clause. 

Occupancy to commence August 1, 1973, at an 
annual rental cost not exceeding $52000 per annum 
(subject to tax escalator clause) . 

(iv) Corporation Counsel be authorized to prepare a 
lease agreement based upon the negotiations con- 
cluded by the Supervisor of Property & Insurance; 
the lease to be signed by the Mayor and City Clerk 
on behalf of the City. 

(v) The necessary funds to be provided from Contingency 
Reserve . 


YOUR BOARD RECOMMENDS adoption of the recommendations of the 
Administrative Analyst. 

MOVED by Aid. Marzari, 

THAT recommendations (i) to (v) of the Administrative Analyst, 
and the recommendation of the Board of Administration contained 
in the foregoing report be approved. 

- CARRIED UNANIMOUSLY 

UNFINISHED BUSINESS (cont'd) 

P.C. R.G. Sutton (255): 
Legal Expenses 


The Council further considered report of the Corporation 
Counsel in Department Report of May 25, 1973 (Finance matters) 
in respect of the subject of P.C. R.G. Sutton (255) . and payment 
of legal expenses. 

As previously requested, the City Prosecutor appeared and 
gave the details of the circumstances in this case and answered 
various questions from Council members. 

Constable M. Flynn, President of the Vancouver Policemen's 
Union also appeared and spoke to the matter in support of payment. 


cont 'd . 
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UNFINISHED BUSINESS (cont'd ) 

P.C. R.G. Sutton (255): 
Legal Expenses (cont'd) 

After due consideration a motion made at a previous meeting 
of Council by Alderman Bowers was further considered, as follows: 

MOVED by Aid. Bowers, 

THAT the Council, pursuant to resolution of the Police 
Commission, approve payment in the amount of $1,000 for 
professional services rendered in connection with the defence of 
Police Constable 255, R.G. Sutton. 

The motion was put and, - CARRIED 

(Aldermen Pendakur and Rankin voted in the negative) 


Barking Dogs 

At the request of Council the City Prosecutor gave information 
on action taken when noise complaints are received due to barking 
of dogs. He advised the complaints are investigated and every- 
thing possible done to alleviate the problem. 


BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd ) 

E. Report of Standing Committee on 
Housing, May 29, 1973 

The Council considered this report containing clauses 1 to 5 
identified as follows: 

Clause 1: Need for Housing Inventory Study 
Clause 2: Proposed Senior Citizens' Housing 

Development on site adjacent to 

Jericho D.N.D. Lands 

Progress Reports: Various Public Housing 
Projects 

United Housing Foundation: Acquisition 
of Hotels in Skid Road Area 
Change in Committee Membership 


Clause 3 

Clause 4 

Clause 5 
Action was taken as follows: 
Clause 1 

MOVED by Aid. Harcourt, 

THAT the recommendation of the Committee contained in this 
clause be approved. 

- CARRIED 

(Aldermen Harcourt, Hardwick and Volrich voted 
against the motion) 

Clause 2 


MOVED by Aid. Harcourt, 

THAT the first recommendation of the Committee contained in 
this clause be approved, after being re-worded as follows: 

"RECOMMENDS that Council approve, in princip le, the Greater 
Vancouver Regional District proceeding with the proposed 
Senior Citizens' Housing project at Fourth Avenue and 
Wallace Street". 

- CARRIED UNANIMOUSLY 


(no further action was taken on the balance of the Committee's 
recommendations in this clause; it being understood that the 
Committee is still considering these aspects. ) 
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BOARD OF ADMINISTRATION. DEPARTMENT fc OTHER REPORTS (cont'd) 

Report of Standing Committee 

on Housing, May 29, 1973 (cont'd) 

MOVED by Aid. Harcourt, 

THAT Clauses 3 and 4 contained in the report be received for 
information . 

- CARRIED UNANIMOUSLY 

Clause 5 

MOVED by Aid. Harcourt, 

THAT the action of the Committee taken in this clause be 
approved . 

- CARRIED UNANIMOUSLY 

F. Report of Standing Committee on 
Finance and Administration 
May 31, 1973 


The Council considered this report which contained two 
clauses identified as follows: 

Clause 1: Concepts of Self- Insurance 

Clause 2: Civic Departments - Review of Operations 

MOVED by Aid. Bowers, 

THAT the clauses in this report be received for information. 

- CARRIED UNANIMOUSLY 

G . Temporary Amendments to Downtown Zoning 

The Deputy Director of Planning and Civic Development, in 
his capacity as Chairman of the Technical Planning Board (and 
with the Board's endorsation of this matter when presented to 
them on June 8, 1973), reported as follows 

"As a result of the recent publication and discussion of Goals for 
Downtown development, and with the probability of zoning changes to 
h< made in tine near future, there has been an increase in enquiries 
sbout developments for buildings that meet the present By-law 
standards, but greatly exceed the density proposals now being 
considered , 

A first r'-artion to this activity was to proceed with proposals for 
new regulations and accept the inevitable of some unusual development 
cccvirring; however. Development Pern'dt A pplications made in recent 
months, especially in the area south of Robson Street, suggest that some 
remedial action should be taken. 

An appropriate course of action would be to amend the Zoning By-law 
for areas in the Downtov/n to impose temporary controls until permanent 
changes in lUe 2'oiung By-law can be made following the adoption of iJ 
Downtown policy plan. 

Attached, an Appendix. 'A', is a list of suggested changes in Downtown 
zoiieH an.d ii map indiciiting some alterations to boundaries. Adoption of 
these will afiord tiiri'j for sufficient ;;tudy and discussion by the public 
of policy for Dt)v.ntowi> and the preparation of regulatio)is to define that 
(joli cy . 


cont 'd . . . , 
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BOARD OF ADMINISTRATION. DEPARTMENT fc OTHER REPORTS (cont'd) 
Temporary Amendments to Downtown Zoning (cont'd) 

U is rrcon>ioended that Counci! iiiHtruct the Deouty Dirrcfdr of Pla.iuiing & Civic 
Development to amend the Zoning o nd Development By-law for the CM - 1 , CM-?, 
(.-'''. C-i, C-S ^,one.'i along Itu: lines of th? attaciied Appendix 'A', and 

r«>!er tliis ainefuimcnt direct lO Public Uotirin,", after reports from the 
1 eohnica"! i'lmninfr l\c:'.v:] ard the City Pin nning Commission." 

MOVED by Aid. Hardwick, 

THAT Council instruct the Deputy Director of Planning and 
Civic Development to make application to amend the Zoning and 
Development By-law for the CM-1, CM-2, C-3, C-4, and C-5 zones 
along the lines of Appendix 'A', attached to the report, and 
refer this application direct to Public Hearing after reports 
from the Technical Planning Board and the City Planning Commission. 

- CARRIED UNANIMOUSLY 

H. Street Closure: Hawks Avenue from 
Prior Street to Keefer Street 

The City Engineer, under date of June 12, 1973, submitted 
the following report: 

"In a letter dated June 11th, 1973, the Strathcona Property Owners and 
Tenants Association reqtiest permission to close to vehicular traffic. Hawks 
Avenue between Prior and Keefer Streets, plus a diagonal closure at the inter- 
section of Keefer Street and Heatley Avenue to connect Strathcona School with 
MacLean Park; on Sunday, June 17th, 1973, between 2:00 p.m. and 4.:30 p.m. 

They request this closure in order to hold a 'park plan in' so that 
comraunity residents might contribute ideas for the Strathcona park design. 
Musicians and dancers will also be provided to entertain the residents and 
tables and chairs will be placed on street for their convenience. 

There are no objections to the proposal from a Pblice Department or Traffic 
Engineering standpoint, and transit is not affected. 

Accordingly, it is RECOMMENDED that the Strathcona Property Owners and 
Tenants Association be permitted to close to vehicular traffic. Hawks Avenue 
from Prior Street to Keefer Street, plus a diagonal clostire at Keefer Street 
and Heatley Avenue to connect Strathcona School with MacLean Park; on Simday, 
June 17th, 1973, 2;00 p,m, to 4:30 p,m, subject to the following conditions: 

1, The applicants enter into an arrangement with the Corporation 
Counsel indemnifying the City against any claims that may 
arise from holding the 'park plan in', 

2, The cost of temporary traffic controls be borne by the 
applicants, 

3, The cost of any street cleaning required over and above 
normal street cleaning be borne by the applicants." 

MOVED by Aid. Harcourt, 

THAT the recommendation of the City Engineer contained in 
the foregoing report be approved. 

- CARRIED UNANIMOUSLY 


The Council recessed at approximately 3:45 p.m., and following 
an 'In Camera' meeting in the Mayor's Office, recessed at approx- 
imately 5:15 p.m., to reconvene in open session in the Council 
Chamber at 7:30 p.m. 


Regular Coiincil, June 12, 1973 13 


The Council reconvened in the Council Chamber at approximately 
7:30 p.m., still in Committee of the Whole, Mayor Phillips in the 
Chair, and the following members present: 

PRESENT : Mayor Phillips 

Aldermen Bowers, Harcourt, Hardwick, Linnell, 

Marzari, Pendakur, Rankin and Volrich. 

ABSENT : Alderman Gibson (Leave of Absence) 
Alderman Massey 


BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd.) 

I. Columbia-Quebec Connector and 
Pender-Keef er Diversion 


The City Engineer, under date of June 7, 1973, submitted a detailed 
report setting out the status of the development of the Columbia-Quebec 
Connector and Pender-Keef er Diversion. The following in siimmary, is 
extracted therefrom: 

"In 1962 Council approved construction of the Columbia- 
Quebec Connector as an arterial grade street to provide 
relief to traffic congestion on Main Street and to 
provide some additional access to the downtown from the 
east side. 

During the past 10 years extensive property negotiations 
have taken place to obtain the right-of-way for the 
Connector. The City has acquired waterfront properties 
and has gained control over much of the shoreline. In 
exchange for the loss of riparian rights to the water 
the private properties are to get access to the Columbia- 
Quebec and improvement to their property by virtue of 
double frontage on two arterial streets. 

In 1971 detailed reports on the Connector and the "north 
end connections were submitted to Council. Council 
re-affirmed the I962 policy on the Connector and adopted 
a plan (Scheme G) for the north end connections to the 
downtown street system. 

The Connector is still considered to be a desirable link 
in the arterial grade street system as psirt of the current 
transportation strategy with special emphasis on transit 
improvements in both the short term and long term. 

The Connector is scheduled to be opened later this year 
following completion of sewer works." 

The Deputy Director of Planning, under .date , of June 11, 1973, 
submitted the following report: 

"Whereas the Planning Department had a part In the original recommendation 
which led to the present position on the Q uebec /Columbia Connector, this was 
based on various factors which no longer apply, one of which was that False 
Creek would be redeveloped as an industrial area. 

Arising out of False Creek considerations, the Quebec /Columbia Connector 
was considered by Council on October 5. 1971 and at this time the Planning 

Department opposed further construction. Council's decision, however, was 
to proceed. It may well prove that the decisions of the past coupled with the 
actua 1 existence of part of the Quebec /Columbia Connector and the rearrange- 
ment of properties and ownerships rights have cast the die and no other 
alternative is available. 

While realizing the present traffic problems and the point of view expressed 
by the City Engineer, the Planning viewpoint must remain against the comple- 
tion of the Quebec /Columbia, as it did in 1971. Fromthe Planning point of 
view, therefore, the following observations are relevant: 


cont 'd 
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BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd.) 

Columbia-Quebec Connector and 
Pender-Keef er Diversion (cont'd.) 

1. There is no longer a future north-south freeway into which th« Quebec/ 
Columbia Connector would disperse traffic. 

2. There is no longer a discussion or a proposal for a waterfront 
freeway into which the Quebec /Columbia would feed at its northern 
end. 

3. There is no longer discussion of a Scheme 3. (connecting to a 
third Burrard Inlet Crossing), tying into a Taylor Viaduct which 
would lead into the Quebec /Columbia Connector. 

4. There are preliminary plans for future developme^it at the east end 
of False Creek, eventually connecting all the way to Main Street. 
Proposals for use of the area are prejudiced by the swathe of the 
Quebec /Columbia Connector, cutting through what could become a 
fine recreational and open area, including waterfront and park 
activities . 

e 

5. A Quebec /Columbia Connector would create an immediate demand to 
tie future development on the north shore of False Creek into the 
Connector via a Taylor Street alignment. ^Taylor Street in itself 
can also prejudice development of the area on the north side of the 
Creek by introducing heavy commercial traffic into a potential 
residential area. 

6. Coupled with the Quebec /Columbia Connector Is the strong 
possibility of a request to connej^t the railway from the B. C. Hydro 
Yards to the oast-west railway along 1st Avenue. Such a rail 
operation would further prejudice future development between the 
cast end of the Creek and Main Street. 

7. At its northern end the Quebec /Columbia Connector, by virtue of 
its existence, would add traffic to the Gastown and Chinatown 
developments. In addition, the Connector may scrioiftly limit 
expansion of Chin.atown in a western and south-western direction. 

8. For the time being an east-west freeway, which may add traffic to 
Downtown and then to the Quebec /Columbia Connector, is not an 
active project. 

9- Since one of the real bottle-necks in the traffic pattern is the inter- 
section of Kingsway and Main Street, it may be inevitable in the future 
to connect the Quebec /Columbia Connector onto Kingsway, at consider- 
able expense. 

10. The Quebec /Columbia Connector would aid in alleviating outbound 
traffic congestion at the north end of Main Street; its effect on the 
Downtown by attracting inbound traffic to an already congested area 
is considered a detriment. 

11. The Connector would aid considerably in solving the traffic problems 
at the intersection of Main Street and Terminal Avenue. 


Suggested Proposals 

The Acting Director of Planning and Civic Development therefore suggests 
several alternatives which Council may wish to discuss in further detail. 
These alternatives are: 


cont 'd 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd.) 

I. Columbia-Quebec Connector and 

Pender-Keef er Diversion (cont'd.) 

1. To continue the present program for the Quebec /Columbia Connector 
including its connection to the Pender -Keefer Diversion as reported 
and decided on originally. At some future date to evaluate whether to 
proceed on a linkage of the Quebec /Columbia Connector cit its south 
end to Kingsway. 

2. To re-evaluate the northern part of the Quebec /Columbia Connector 

in order to not directly tie in with the Pender -Keefer Diversion. This, 
as presented previously, may result in additional cost. However, it 
may not cause congestion and limit expansion in the Gastown /Chinatowi 
area. At the same time it may be decided not to continue plans to 
carry Kingsway traffic onto the Connector. 

3 4 To restudy and re-evaluate the entire question of the Quebec /Columbia 
Connector and in the interim it might be possible to utilize the present 
constructed portion of the Connector for a parking area which would 
be tied into bus connections to the Downtown Peninsula and thereby 
provide a "park and ride" location." 


In connection with this matter, letters were received from the 
following: 


Y.W.C.A. 

False Creek Citizens 
Coalition 


Chairman, Vancouver City- 
Planning Commission - 


Protesting against the project through 
the Strathcona area. 

Setting out views against the 
project. 


Requesting decision be deferred on 
the project for two weeks to allow 
the Commission an opportunity of 
discussion and comment. 


MOVED by Aid. Rankin, 

THAT the foregoing communications be received. 

- CARRIED UNANIMOUSLY. 


The City Engineer gave a report explanation followed by the Assis- 
tant Director, Advance Planning & Research, who explained the views of 
the Planning Department in respect of the project. 


Delegations were heard as follows: 

Vancouver Chinatown Property Owners' 
& Merchants' Association 


Chinese Benevolent Association 


Chinese Cultural Centre Building 
Committee 


Brief filed dated June 12, 
1973 » setting out alterna- 
tive proposals in opposing 
the project. 

Brief filed dated May 7, 
1973 » setting out views 
against the project. 

Filed a brief and petition 
in opposition to the pro- 
ject. 


Mount Pleasant Area Council 
Steering Committee 

Strathcona Property Owners & 
Tenants Association 


Filed a brief in opposition 
to the project. 

Filed a brief dated June 
12, 1973» in opposition 
to the project. 


Autoban 


Filed a brief dated June 12, 
1973» in opposition to the 
project. 
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BOARD OF ADMINISTRATION^ DEPARTMENT & OTHER REPORTS (cont'd.) 

I. Columbia-Quebec Connector and 

Pender-Keef er Diversion (cont'd.) 

After due consideration it was 

MOVED bv Aid. Hardwick, 

(a) THAT the Council's previous approval of Scheme G in connection 
with the north end connections to the downtown street system, be 
rescinded. 


(b) THAT the Coimcil formally approach the Provincial Government 
and the B.C. Hydro and Power Authority to ascertain as quickly as 
possible the future use of the related B.C. Hydro lands, and thereafter, 

(c) THAT the Council set up a planning process in co-operation 
with the commianity groups to deal with the planning ©f the northeast 
side of False Creek and the link with the Chinese community. 

- CARRIED UNANIMOUSLY. 


At this point, a short- ree ess. w a-a '^ ^se p.ved. 


UNFINISHED BUSINESS (cont'd.) 

102 East 2nd Avenue - S.E, Corner 
2nd Avenue and Quebec Street 

On May 29» 1973 » Council deferred consideration of the Board of 
Administration report (Property Matters) dated May 25» 1973 » with 
respect to acquisition of 102 East 2nd Avenue in connection with the 
extension of the Coliombia-Quebec Connector south of 2nd Avenue. The 
matter was deferred pending the Council's full discussion on the 
project. This discussion having taken place June 12, 1973 » further 
consideration was given to the matter. 

A letter was noted from the firm of Turner, Meakin & Co. Limited, 
\ander date of June 5» 1973 » withdrawing their offer to the City in 
respect of this property. 

MOVED by Aid. Hardwick, 

THAT the Board of Administration report on this matter, together 
with the letter of withdrawal from the Company, be received. 

- CARRIED UNANIMOUSLY. 


BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd.) 

J. Report of Standing Committee on 
Social Services, May 31« 1973 

The Council considered this report containing clauses 1 to 7 
identified as follows: 

CI. 1: Recreational Facilities - Raymur Place 
CI. 2: Grant Request - Lower Mainland Welfare 

Rights Organization 
CI. 3: Sale of Food Outdoors 


cont 'd 


Regular Council, June 12, 1973 17 

BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd.) 


J. Report of Standing Committee on 

Social Services. May 31» 1973 (cont'd.) 


CI. 4i Vancouver Opportunities Program 
CI. 5: Crisis Centre - Post-Partum Counselling 

Program: Grant Request 
CI. 6: Water Pollution in Vancouver Harbour 
CI. 7: Steam Baths and Private Clubs - Increased 

Incidence of Homosexuality and Venereal Disease 


Action was taken as follows: 
Clause 1 

MOVED by Aid. Rankin, 

THAT recommendations (a), (b) and (c) of the Committee in this 
clause be approved. 

- CARRIED UNANIMOUSLY. 

Clause 2 

MOVED by Aid. Rankin, 

THAT the two recommendations of the Committee in this clause, one 
of which involves a grant, be approved. 

- LOST. 

NOT HAVING RECEIVED THE REQUIRED 
MAJORITY. 

(Alderman Bowers and Alderman Volrich voted against the 
motion ) . 


(For further action on the recommendations in this clause, see pages 
22 & 23). 


Clause 3 


MOVED by Aid. Rankin, 

THAT the recommendation of the Committee in this clause be approved. 


- CARRIED UNANIMOUSLY. 


Clauses 1+ and 5 

MOVED by Aid. Rankin, 

THAT these two clauses contained 
information. 


in this report be received for 
- CARRIED UNANIMOUSLY. 


Clause 6 

MOVED by Aid. Rankin, 

THAT the Committee's resolutions in this clause, be received for 
information after amendment by striking out the words in the second 
resolution "Standing Committee on Social Services" and substituting 
therefor the words "Standing Committee on Environment". 


- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd.) 


J. Report of Standing Committee on 

Social Services, May 31 « 1973 (cont'd.) 

Clause 7 

MOVED by Aid. Rankin, 

THAT this clause be received for information. 

- CARRIED UNANIMOUSLY. 


K. Report of Standing Committee on 

Community Development, May 31 t 1973 

MOVED by Aid. Volrich, 

THAT the report of the Committee in respect of Electoral Reform 
be received for information. 

- CARRIED UNANIMOUSLY. 


L. Hostel Accommodation 

Alderman Rankin requested authority be given to the loaji of beds 
from the Pacific Hostel to the Social Planning Department for use in 
the Summer hostels, particularly at schools. 

MOVED by Aid. Rankin, 

THAT the City has no objection to the use by the Social Planning 
Department of beds, as and when available, from the Pacific Hostel 
in connection with Summer hostels, particularly at schools. 

- CARRIED UNANIMOUSLY. 


M. Use of City-Owned Land at Cassiar 
and 1st Avenue, for an Innovative 
Housing Development 

The following Clause 1 is extracted from report of the Standing 
Committee on Housing dated May 29» 1973: 

"Mr. W. E. Casson, Housing Director, Greater Vancouver Regional 
District, circulated to the Committee sketches of patio-type 
housing which had impressed him on a visit to San Francisco. 
These units were selling at prices ranging from $23,000 to 
$32,000. Mr. Casson put forward the suggestion to the Committee 
that they endorse a pilot project of similar type housing in 
Vancouver. He suggested the City-owned land at First Avenue 
and Cassiar, adjacent to the Trans-Canada Highway, as being 
suitable for this type of innovative development. He stated 
that, if developed with a series of cul-de-sacs and lot sizes 
of approximately 40' x 80', this site could produce about 42 
units. This would not be a public housing development as such, 
but would be developed for either lease or sale. It was pointed 
out that to develop this site as proposed, it \vDuld be necessary 
to rezone the land from RS-1 to CD-I to permit the unconventional 
lot sizes. It was further noted that the site in question is one 
that was previously offered to the Provincial Government for 
housing development. 


cent 'd 
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BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd.) 

M. Use of City-Owned Land at Cassiar 
and 1st Avenue, for an Innovative 
Housing Development (cont 'd. ) 

Your Comiinittee favoured Mr. Casson's proposal and 
RECOMMENDS that 

(a) The City endorse the proposal of the G.V.R.D. Housing Depart- 
ment to develop the City-owned site located at First Avenue 
and Cassiar Street, being Blk . 96, Section 29, THSL, with 
patio-type housing and lot sizes of approximately 40' x 80'. 

(b) The G.V.R.D. be requested to proceed with an application to 
rezone the proposed site from RS-1 to CD-I. 

(c) The G.V.R.D. be requested to incorporate into the proposed 
development the triangle of land adjacent to the site which 
abuts the Trans-Canada Highway, being a portion of Blk. 105, 
Section 28, TIISL. " 


MOVED by Aid. Har court, 

THAT recommendation (a) in the foregoing clause be endorsed in 
principle but all the forego-iRg, reepmmendations be referred to the 
Director of Planning for report back to the Council after due con- 
sideration . 

- CARRIED UNANIMOUSLY. 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Har court, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY. 

MOVED by Aid. Har court, 
SECONDED by Aid. Linnell, 

THAT the report of the Committee of the Whole be adopted. 


- CARRIED UNANIMOUSLY 


^3. 
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BY-LAWS 

1. BY-LAW TO AMEND BY-LAW NO. 4579, BEING 
THE "MEMBERS OF COUNCIL SUPERANNUATION 
BY-LAW" 


MOVED by Aid. Bowers, 
SECONDED by Aid. Pendakur, 

THAT leave be given to introduce a By-law to amend By-law 
No. 4579, being the 'Members of Council Superannuation By-law', 
and the By-law be read a first time. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers, 
SECONDED by Aid. Pendakur, 

THAT the By-law be read a second time. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers, 
SECONDED by Aid. Pendakur, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

The Committee then rose and reported the By-law complete. 

MOVED by Aid. Bowers, 
SECONDED by Aid. Pendakur, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers, 
SECONDED by Aid. Pendakur, 

THAT the By-law be read a third time and the Mayor and City 
Clerk be authorized to sign same and affix thereto the Corporate 
Seal. 

- CARRIED UNANIMOUSLY 

(The By-law received three readings) 


MOTIONS 


1. Expropriation of Property for 
Knight Street Widening - 
53^8 Knight Street 

MOVED by Aid. Rankin, 
SECONDED by Aid. Pendakur, 

THAT WHEREAS the City of Vancouver desires to acquire that certain 
parcel or tract of land and premises situate in the City of Vancouver, 
in the Province of British Columbia, more particularly known and 
described as follows: 


cont 'd 
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MOTIONS (cont'd. ) 

1. Expropriation of Property for 
Knight Street Widening - 

5388 Knight Street (cont 'd. ) 

West 7 feet of Lot 25, 

Block 2, District Lot 710, Group 1, 

New Westminster District, 

Plan 17S7 53&& Knight Street 

pursuant to its powers under section 291(c) of the "Vancouver Charter", 
Statutes of British Columbia 1953, Chapter 55, and amendments thereto; 

AND WHEREAS the City of Vancouver has failed to come to an agree- 
ment with the owners of the real property aforesaid as to the terms of 
acquisition thereof; 

THEREFORE BE IT RESOLVED that the real property aforesaid be, and 
the same is, hereby expropriated by the City of Vancouver. 

- CARRIED UNANIMOUSLY. 

2. Closing and Stopping Up: 
Lane North of 27th Avenue, 
East of Glen Drive 


MOVED by Aid. Rankin, 
SECONDED by Aid. Pendakur, 
THAT WHEREAS: 

1. The City of Vancouver is the owner of all the streets 
and lanes lying within the limits of the City of Vancouver; 

2. The North 20 feet of Lot 7, Subdivisions "C", and "D" 
Block 19, District Lots 391 and 392, has been established 
for highway xmder filing 43305; 

3. This portion of highway is surplus to the City's 
requirements and the abutting owner has made application 
to acquire this 20 foot strip; 

THEREFORE BE IT RESOLVED that the North 20 feet of Lot 7, 
Subdivisions "C" and "D", Block 19, District Lots 391 and 
392 be closed, stopped up and conveyed to the owner of the 
remainder of said Lot 7. The North 20 feet and the remainder 
of said Lot 7 to become one parcel. 

- CARRIED UNANIMOUSLY. 


ENQUIRIES AND OTHER MATTERS 

Alderman Hardwick - referred to the news release that the 

Granville Island The Honourable Mr. Basford, Minister 

of State for Urban Affairs, had ann- 
ounced that Central Mortgage & Housing 
Corporation had acquired Granville 

Island from the National Harbours Board 
to be developed as a public facility. 
Alderman Hardwick advised this was 
an important step taken by the 
Federal Government and in keeping 
with the City's plan for the develop- 
ment of False Creek. It was therefore 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT the Mayor be requested to acknowledge this announcement and 
forward a letter of appreciation on behalf of the Council to Mr. Basford. 


- CARRIED UNANIMOUSLY 
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ENQUIRIES AND OTHER MATTERS (cont'd.) 


Alderman Hardwick - 

False Creek Progress Report 


referred to the Council resolution 
of June 5» 1973 » instructing there 
be a Report Reference to Council on 
the False Creek proiect in two weeks' 
time (June 19, 1973;. The Alderman 
advised that a formal report reference 
with maps etc. coiild be given one week 
later, otherwise only an oral report 
would be presented on June 19, 1973. 

MOVED by Aid. Linnell, 
SECONDED by Aid. Hardwick, 

THAT the time for this Report Reference be extended one week, i.e. 
June 26, 1973. 

- CARRIED UNANIMOUSLY. 


Alderman Marzari - 

Appointment of Project Manager - 

Granville Island 


referred to the news announcementthat 
the Grovernment would be appointing 
a Project Manager in respect of 
Granville Island redevelopment, and 
proposed that the City request Central 
Mortgage & Housing Corporation to 
consult with the City in the hiring 
of this officer and on the Terms of 
Reference in connection therewith. 
It was therefore 


MOVED by Aid. Marzari, 

THAT the' Council request Central Mortgage & Housing Corporation to 
consult with the City in the hiring of a Project Manager for 
Granville Island and in the setting out of the Terms of Reference in 
connection therewith. 


- (NOTICE) 


Notice was called and recognized by the Chair 


Alderman Linnell - 

Canadian Federation of Mayors 

and Municipalities 


raised the question of the City's 
membership in the Canadian Federation 
of Mayors and Municipalities and felt 
the matter should be studied. 

The Mayor advised he would put into 
writing for Coioncil's consideration, 
his views on this matter and have 
the question discussed at a futiire 
Council meeting. 


MOTIONS (cont 'd. ) 

Grant: Lower Mainland Welfare 
Rights Organization 

Alderman Volrich requested the Council consider again its earlier 
action this day on recommendations in Clause 2 of the Standing Committee 
report on Social Services dated May 31, 1973, in the matter of a grant 
for the Lower Mainland Welfare Rights Organization. At that consider- 
ation, the Council did not take any action to approve the grant. It 
was therefore 
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MOTIONS (cont 'd. ) 

Grant: Lower Mainland Welfare 
Rights Organization (cont 'd. ) 

MOVED by Aid. Rankin, 
SECONDED by Aid. Volrich, 

THAT the two recommendations in this clause including the provision 
of a grant to the Lower Mainland Welfare Rights Organization, be 
approved. 

- CARRIED BY THE REQUIRED 
MAJORITY. 


(Alderman Bowers voted against the motion). 


The Council adjourned at approximately 
10:25 p.m. 


The foregoing are Minutes of the Regular Council meeting 
of June 12, 1973, adopted, after amendment, on June 19, 
1973. 


mAyor / 
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WORKS & UTILITY MATTERS 


RECOMMENDATIONS 


1. TENDER NO. 732 - CURBS, PAVEMENTS AND 
SIDEWALKS ON SUNDRY STREETS 

The City Engineer reports as follows: 

"Tenders for curbs, pavements and sidewalks on sundry streets in the City of 
Vancouver were opened on May 28th, 1973 and referred to the City Engineer for 
tabulation and report to the Board of Administration. 


All tenders have been checked and are in order. Tabulations of Tender No. 
732, the average unit prices for major items of work included in this tender, and 
a graph showing the Street Contracts Cost Index have been circulated to Council. 

Projects included in this tender were approved by Council at Courts of Re- 
vision held on May 10th and 17th, 1973. 

The City Engineer RECOMMENDS that: 

(a) Contracts be awarded to the low tenderers as follows :- 

Capital City Construction Co. Ltd. 
230 Brunette Avenue 
New Westminster, B.C. 

Project "A" - Strathcona Rehabilitation - $ 386,307.90 
Area 

Project "B" - P.C. Concrete Curbs and - $ 308,040.00 
Gutters on Sundry Streets 

Standard-General Construction Ltd . 
Granville Island 
Vancouver 9, B. C. 

Project "C" - Asphaltic Concrete Pavements 

and Surfacing on Sundry - $ 276,510.00 
Streets 

(b) Contracts satisfactory to the Corporation Counsel be entered into. 

(c) The bid bonds of the unsuccessful tenderers be returned." 

Your Board RECOMMENDS the foregoing recommendation of the City Engineer be 
adopted . 


2. TENDER NO. 3g-73-3 - SUPPLY & DELIVERY 
OF MINERAL AGGREGATES 


Tenders for the above were opened by your Board on April 9, 1973 and referred to 
the City Engineer and Purchasing Agent for r«port. The officials concerned 
report as follows t 

•'The working copy of the tabulation is on file in the Purchasing Agent's Office. 

Item 1 of this tender will be reported on at a later date as tests are being 
made with the low bidder to determine if they can meet the City's unloading and 
stockpiling requirements. 

The City Engineer and Purchasing Agent RECCMMEND acceptance of the low bids on 
the balance of the items as followst 


Con' t 
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Clause 2 con't 


1. CONSTRUCTiai AGGREGATES LTD. 

All items except 1, 7, 10 and 11 for a 12-inonth period, at a total estimated 
cost of $569,800,00. The material is to be delivered and unloaded onto City 
stockpiles. Part of items 9 and 12 will be picked up at the supplier's 
stockpile. 

2, RIVTOW STRAIGHTS LTD . 

Items 7, 10 and 11 for a 12-month period at a total estimated cost of 
$22,100.00. The material is to be delivered and unloaded on City stock- 
piles. 

The above costs include all taxes and charges. 
Jack Cewe Ltd. submitted two proposals! 

(a) Pick-up portion of the two requirements from two stockpile locations. They 
were lower in cost per ton than the recommended supplier. However, when 
hauling costs are considered the cost to the City would be higher than the 
recommended bidder. 

(b) To supply and deliver to the job-site the pick-up portion of the require- 
ments. In this instance it is more economical for the City to use it's 
own vehicles drawing from the recommended supplier's stockpiles or from 
the City's stockpile." 

Your Board 

RECOMMENDS that the recommendations of the City Engineer and Purchasing Agent be 
approved, subject to a contract satisfactory to the Corporation Counsel. Deposits 
or Bid Bonds of unsuccessful tenderers to be returned by the City Treasurer. 

3. PIPE CR OSSINGS UNDER RAILWAY TRACKAGE - 

dt^crettonary pom mm deleigated 

The City Engineer reports as follows: 

"In order for the City to extend, relocate or replace a pipe under 
a railway track, the City must enter into an agreement with the railway 
company and may lease the crossing area. At present the execution of an 
agreement requires prior Council approval. Rather than burden Council 
with these repetitive submissions, it is suggested, that Council authorize 
the execution of the documents by the City be delegated to the Corporation 
Counsel and the City Engineer with the Mayor and City Clerk to sign final 
approval as in the past." 

BOARD COMMENT & RECOMMENDATION 

Your Board is in agreement with this proposal and recommends 
establishment of a Committee comprising the City Engineer and Corporation 
Counsel pursuant to Section 161 of the Vancouver Charter: 

'By a vote of not less than two-thirds of its members, 
the Council may delegate, with or without restrictions 
or conditions, to any committee comprised - 

(a) of members of the Council; or 

(b) of employees of the City; or 

(c) of members of the Council and employees of the City, 

nny of the executive or jidministrative powers exercisable by 
the Council ' . 


(WORKS - 2) 


Con't 
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Clause 3 con't 


(WORKS - 3) 


As establishment of such Committee requires formal resolution of 
Council (and a two-thirds) majority, your Board RECOMMENDS that the 
Corporation Counsel submit a resolution to Council on the matter. 


INFORMATION & CONSIDERATION 

4. CLEAN-UP WEEK - MAY 6-12 INCLUSIVE 

The City Engineer reports as follows: 

"By Council resolution of April 17, 1973, the week of May 6-12 was 
declared as 'Clean-Up Week' to coincide with British Columbia Anti-Litter 
Week. During this week residents of the City of Vancouver were permitted 
free disposal at the City's Delta Disposal Site. 

The 'Clean-Up Week' was well publicized in the daily newspapers 
and over the local radio stations before and during the 'Clean-Up Week'. 
The response to the invitation was as follows: 

Number of loads accepted free 1,147 vehicles 

Total Weight 403 tons 

Costs at Dump Site $3,000 
Costs of Advertizing $4,000 

This was a reasonable response, considering the distance to the 
Disposal Site, however, it had been anticipated that there would be in the 
order of 2,000 to 3,000 residents take advantage of the free disposal offer. 

It is considered that since this was the first time for many years 
that a free disposal week had been tried, and since the publicity took place 
for a relatively short time prior to the event, that if the 'Clean-Up Week' 
was held regularly twice per year, i.e. Spring and Fall, there would be a 
greater response. Such a program would encourage citizens to keep the City 
cleaner at little public expense. 

Approximately $3,000 is left from the funds provided for the 
previous 'Clean-Up Week'. The cost to provide the necessary extra disposal 
site staff, equipment, etc., and a reduced paid advertizing program for one 
more 'Clean-Up Week' this Fall is estimated at $5,000. It would, therefore, 
be necessary to provide an additional $2,000 from Contingency Reserve in order 
to have sufficient funds for another 'Clean-Up Week' this Fall. The Director 
of Finance states that sufficient funds are available in Contingency Reserve. 
In future years costs could be budgeted for in the Revenue Budget. 

The City Engineer submits the above report for the INFORMATION of 
Council and requests Council CONSIDERATION of: 

a) A 'Clean-Up Week', where free disposal is provided to 
Vancouver residents in passenger cars, or cars and trailers 
twice per year on a regular basis Spring and Fall, with the 
next 'Clean-Up Week' and free disposal being September 9-] 5, 
1973 Inclusive. 

b) Transfer of $2,000 from the Contingency Reserve In order to 
provide the additional funds required." 

Your Board submits the above report of the City Engineer to Council 
for their INFORMATION and CONSIDERATION. 


FOR COUNCIL ACTION SEE PAGE(S) 
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(FINANCE - 


1) 


FINANCE MATTERS 

RECOMMENDATION 

1. Request for Funds for Temporary Help; 
Purchasing Division 


The Director of Finance reports as follows i 

"On February 15, 1973 City Ctoxincil adopted a Board of Administration report 
which recommended "that a temporary buyer position be approved for the 
period Feb3ruary 16, 1973 to June 15, 1973" - and "that a fxirther review to 
be made at that time if it develops that further assistance is required," 

During the authorized period, the Pxirchasing Division experienced an unusuall 
high incidence of sickness, and the Purchasing Agent underwent surgery on 
May 15th (he is not expected back for at least two months). 

Consequently, the Division was unable to accomplish as much as planned, and 
a review of the workload shows that, due to a high level of activity this 
year, all of the buyers are very busy and cannot handle additional assign- 
ments. 

The following assignments are over and above the buyers' normal duties and 
the temporary buyer will be required full time, to the end of the year, to 
complete them: 

i , Prepare specifications and obtain furniture and equipment for premises 
being renovated or newly constructed, 

ii. Participate in the disposal of furniture and relocation of equipment 
from premises being vacated, 

iiy. Plan the 1974 furniture replacement program and prepare cost estimates. 

The known locations which must be serviced this year are as follows (the 
scope of the 1974 program is yet to be determined), 

a. New Provincial Courts Complex 

b. City Hall - 3rd floor and sub-grovmd area, 

C. North Unit (Health & Welfare Management Group) 

d. Pacific Hostel 

e. Continental Hotel 

f . Oppenheimer Lodge. 

This report has been discussed with the Administrative Analyst, the 
Director of Personnel Services and the Business Manager of the 
Vancouver Municipal & Regional Employees' Union, all of whom agree 
with the recommendations. 

It is RECOMMENDED: 

I. That a temporary buyer position be approved for the period 
June 16, 1973 to December 31, 1973. 

II. The approximate cost for the temporary position amounting to 
$7450., including fringe benefits, be provided from Contingency 
Reserve . " 

Your Board 

RECOMMENDS the foregoing recommendations of the Director of Finance 
be approved. 


5i> 
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INFORMATION 

2 . Block 52 Parking Garage 

The City Engineer reports as follows: 

"At a meeting of Covmcil on May 8th, 1973 a brief report on the cost- 
revenue for March, 1973 was received for inf ormationc The Mayor instructed that 
when the April report is submitted background details be included. This report 
is a response to the Mayor's request. 

Under the terms of an agreement with Pacific Centre Limited, the City 
is leasing the Block 52 parking facility. Some of the pertinent terms of this 
lease agreement and related considerations are as follows: 

a* The City bears all costs associated with the parking garage and receives all 
the derived revenues . 

b. There are three main cost components namely garage rental, taxes, and operating 
costs. The monthly rental has been determined by amortizing the capital costs 
of the garage over a 25 year period. The taxes paid by the City are the normal 
property and business tax paid by comparable major parking facilities. The oper- 
ating costs relate to the manpower and equipment provisions required to manage 
the parking garage on a day-to-day basis. 

C. There are approximately 850 parking spaces in the garage. By the terms of the 
agreement the City must rent parking spaces to a maximum of 300 monthly parkers 
if Pacific Centre so requests. A maximum of 40 of tho 300 monthly parkors may 
be in the reserved category if Pacific Centre requests it. 

d. Under the terms of tho lease agreement the City may establish its own transioni 
(or short term) rate struct\ire without reference to Pacific. However tho monthly 
parking rates must be at a rent not exceeding prevailing rates at comparable park- 
ing facilities in the downtown. 

e. The current parking rate structure is as follows: 

TRANSIENT per hour - $0.35 

12 hour maximum - $1.75 
24 hour maximum - $2.25 
Evenings and Sunday - $0.50 maximum 

MONTHLY Reserved - $45.00 

Unreserved - $35.00 

f . At the end of the initial 25 year term the City may renew the garage lease for 
an additional 25 years. The monthly garage rental during this extended term would 
bo 66^ less than the rental paid during the initial term. 

A breakdown of the garage costs and revenues for the month of April is 
as follows: 


COSTS 


REVENUE 


Rental $31,550 

Taxes $ 9,750 

Operation $12,000 

TOTAL $53,300 


Transient $32,500 
Monthly $ 9.750 

TOTAL $42,250 


In summary the costs were approximately $53,300 while the revenue was 
about $42,300 leaving a net loss for the month of about $11,000. 


cont 'd . 
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Clause #2 continued : 

April was the second month when the Block 52 parking garage had the 
benefit of the parking demand generated by the department store. 

The Engineering Department is now examining in detail the total Block 
42-52 parking garage situation. Some of the aspects which are being considered 
include methods of reducing the operating costs, the suitability for advertise- 
ment, and the effects of a different parking rate structure. The long term econ- 
omics of the parking facility are also under study in consultation with the Dir- 
ector of Finance. The overall findings will subsequently be reported to Council." 

Your Board submits the matter to Council for INFORMATION. 

RECOMMENDATION 

3 . Kerrisdale Arena Emergency Repairs 

Your Board has received the following report from the Director of 

F i nance ; 

''On May 1, 1973 Council received a Board of Administration report 
regarding a request from the Parks Board for $200,000 for essential repairs 
to the Kerrisdale Arena, including replacement of the Arena floor, mechanical 
plant and lighting. Council approved the recommendations of the Board report, 
one of which was that $100,000 be allocated from 1971-1975 Five Year Plan funds 
(Community Services Centres category) for the replacement of the floor of the 
Arena. A further recommendation approved by Council was that the Assistant 
Director of Permits and Licenses Department - Building Construction and (lainten- 
ance Division examine the mechanical plant of the Arena and the Assistant City 
Engineer - Electrical Division examine the Arena lighting and electrical system, 
for report back to Council. 

Both officials have now examined the Arena and report as follows: 

From t he Assistant D irector of Constr u ction a nd Mai ntenance Dj_yj_s i on 

'With reference to the Report to Council, dated April 30, 1973 regarding 
Kerrisdale Arena Emergency Repairs, I have examined the Mechanical Plant of 
the Arena and concur with the renovation work proposed by the Board of Parks 
and Recreation. 

The mechanical equipment in question is 2^ years old, and it is quite 
apparent that it is nearing the end of its useful life. If the equipment is not 
replaced, breakdowns can be anticipated in the near future. The type, size, and 
location of this equipment is such that repair or replacement work might require 
closure of the operation for two or three months. 

The present summer shutdown period does appear to be the ideal time to carry 
out the work, forestalling any major interruptions during future skating seasons. 

I have examined the estimates with the Consu 1 t.int s .inrl find the costs to be 
as accurate as can be established for this type of work. They arc hasoti on [ire- 
liminary estimates submitted froii various sub-contractors. 

The existing exit doors and panic hardware are in very poor condition, do 
not meet present By-law Standards, and should be replaced. This work, together 
with an allowance for upgrading stadium seating, makes up the estimate for the 
extra $20,000.00 requested for 'unspecified essential repairs and renovation work. 
The estimates appear realistic and thevork is necessary.' 

F rom _th ^ s is ta n_t^ _C_i ty Engin e^i^ - _E 1 e c t_r i^a 1 

'(a) The existing 1500 watt Incandescent fixtures above the ice surface should ho 
replaced with lower wattage, more efficient mercury vapour fixtures. Tlic 
present light level of 20-25 footcandles will be increased to 50 footcandlcs 
in accordance with the illuminating Engineering Society's specifications. 


cont'd. 
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Clause #3 continued : 

(b) The existing incandescent fixtures above the spectator bleachers should be 
reolaced with fluorescent fixtures. 

(c) The lighting distribution fgfed panels are very old and parts are no longer 

available and they should/replaced with circuit breaker panels. 

(d) All lighting wiring is old and the insulation brittle and should be replaced. 

(e) The emergency lighting and fire alarm systems should be updated to present 

day standards in accordance with instructions from the Chief Fire Warden. 

After an inspection of the electrical plant at the Arena it is the recommendation 
of this Department that the section of the consultant's letter pertaining to electrica 
matters be accepted in total as the wiring, distribution panels and lighting have 
reached the end of their useful lives. 

In addition the Assistant City Engineer - Electrical included some further 
items in his report as follows: 

'(a) External perimeter lighting required to reduce vandalism. 

(b) Vandal -proof fixtures required externally, above the exit doors as existing 
fixtures are nearly all smashed and cannot be replaced. 

(c) Mew 'exit' lights required as most of the existinq fixtures are broken. 

(d) Additional circuits are required in the concession stand as the existinq 
circuits are overloaded and overfused, and expansion of the stand is planned. 

(e) All convenience outlets should be changed to U-ground receptacles in accordance 
with Ci ty pol Icy. 

(f) The spotlight and announcement booths should have permanent convenience outlets 
installed in them to eliminate the need for extension cords which run through 
public walkway areas. 

(g) All wiring not covered in the consultant's report should be reviev/ed and 
renovated as necessary. 

Presumably there is no provision in the $200,000 for these additional items 
and after the City Electrician has estimated the needs in this area a further report 
to Council will be necessary regarding funds. 

A further recommendation in previous report to Council was that the 
Board of Parks and Public Recreation be advised that in respect to the additional 
request of $20,000 (this $20,000 was a Parks Board request over and above the 
original estimate of the consultants) for unspecified 'essential repairs and re- 
novation work', funds would be provided from the Kerrisdale Arena Trust funds upon 
receipt by Council of more details as to the requirements. in view of the above 
report of the Assistant Director of the Construction and Maintenance Division it 
would appear that the $20,000 should be provided at this time and the work should 
be done at the same time as the balance of the renovation work. It is fairly 
certain at this time that the Trust funds will have to be used to provide working 
capital for the normal operation of the Arena during the renovation period and I 
would therefore recommend that the $20,000 be provided from the same source of 
funds as the balance of $l80,000 and the Trust funds not be used for the capital 
renovation purposes at this time. 

The Board of Park Commissioners on Monday, May I'Jth, 1973 approved an 
allocation of 1973 Five Year Plan funds of up to $200,000 for necessary repairs to 
the Kerrisdale Arena building and mechanical plant. 

Recommcndiit ions 


I. That Council approve a further allocation of $100,000. ol l;)'/! - \ rivr 
Year Plan funds (Community Services Centre category) for Llie rr[)air'. 
and renovation to the mechanical plant and electrical systems of the 
Kerrisdale Arena. This brings the total allocation up to $200,000 and is 
in advance of Council consideration of the Basic 1973 Capital Program. 


cont 'd 
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Clause #3 continued : 

II. That Council rescind recommendation no. 5 of the Board of Administration report 
dealt with by Council on May 1, 1573 quoted as follows: 

'That the Board of Parks S Public Recreation be advised that In respect 
to the additional request of $20,000 for unspecified 'essential repairs and 
renovation work', funds would be provided from the Trust funds upon receipt 
by Council of more details as to the requirement." 

Your Board recommends that Council approve the foregoing report of the 
Director of Finance. 

4 . Juvenile Detention Home Agreements 

The Corporation Counsel reports as follows: 

"The agreements with each of the following municipalities, 
regarding the use of the Juvenile Detention Home, expired 
on April 30, 1973 : 

District of North Vancouver 
City of North Vancouver 
District of Burnaby 
Township of Richmond 
District of Coquitlam 
Corporation of Delta 

The respective clerks of the municipalities have advised 
that it is their Council's wish that the agreements be 
renewed for a further period of one year from May 1, 1973 
to April 3 0, 1974, upon the same terms and conditions, save 
and except as to the daily rate, which is to be changed to 
$3 0.00 per day. The proposed rate of $3 0.00 per inmate day, 
which was set by the Director of Finance, has been increased 
from the 1972-73 rate of $21.05 and reflects a calculation 
based on the number of detention days in relation to the 
total cost of operation of the Detention Home for the pre- 
vious year. 

The Corporation Counsel asks that a resolution of Council 
be obtained to authorize the execution of renewal agreements 
as to the use of the Juvenile Detention Home with the District 
and City of North Vancouver, District of Burnaby, Township of 
Richmond, District of Coquitlam and Corporation of Delta for 
a further period of one year from May 1, 1973 to April 3 0, 
1974, upon the same conditions as the previous agreements save 
and except as to the daily rate, which shall be $30.00. " 

YOUR BOARD RECOMMENDS that the foregoing report of the Corporation 
Counsel be approved and that the Mayor and the City Clerk be author- 
ized to execute renewal agreements for the use of the Juvenile 
Detention Home as aforesaid, such agreements being satisfactory in 
form to the Corporation Counsel. 


FOR COUNCIL ACTION SEE PAGE(^) ^J^/. 
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PROPERTY MATTERS 


RECOMMENDATI ON 

1 . EXPROPRIATION FOR KNIGHT STREET WIDENING 
5388 Knlfiht Street 

The Supervisor of Property & Insurance reports as follows :- 

"The widening aind improvement of Knight Street, including 
the installation of permanent pavement between 33rd and 
57th Avenues, is now proceeding under the 1973 Paving 
Programme. In order to complete the required 80 foot road 
allowance, negotiations were entered into in March this year 
to acquire eight 7 ft. widening strips in the section between 
37th and 39th Avenues. Seven of these strips have been acquired 
as endorsed by Council April 3rd, 1973 and April 17th, 1973. 

One widening strip remains to be acquired, namely, the West 
7 ft. of Lot 25, Block 2, D.L. 710, known as 5388 Knight. 
Repeated efforts have been made to effect a settlement with 
the owners to no avail. To date these parties have refused 
to accept the City's offer herein as follows :- 

1. Loss of land (231 sq. ft.) $ 462.00 

2. City Engineer to repair eind make good 
damage to lawn and garden adjacent 

to new property line at no cost to 
owners . 

It is noted that identical offers for loss of land were 
accepted by the owners of similar properties in this section. 
The subject widening strip is clear of obstructions. 

The City Engineer will require early possession of said strip 
to enable development work to continue without interruption. 

Following consultation with the City Solicitor, he recommends 
that the required widening strip be expropriated. 

RECOMMENDED : 

(a) That the offer of $462.00 made to the owners 
through the office of the Supervisor of Property 
& Insurance on behalf of the City be confirmed as 
representing due compensation for the property to 
be acquired. 

(b) That, since the City has failed to come to an 
agreement with the owners, the Corporation Counsel 
be authorized to expropriate the above property in 
accordaince with the Resolution for that purpose 
submitted under "Motions". 

(c) That Mr. R. S. Thorpe be appointed as the City's 
nominee to the Board of Arbitration to be 
constituted to determine the amount payable to 
the owners by reason of said expropriation." 

Your Board 

RECOMMENDS the foregoing recommendations of the Supervxsor of 
Property & Insurance be adopted. 


/2 


BOARD OF ADMINISTRATION, JUNE 8, 1973 


(PROPERTIES - 2) 


2. PARK SITE #10, MOUNT PLEASANT 

Vacant Possession and Demolition of Dwellings 
Block k1, D.L. 2QQA and Block lOlj. D.L. 26kA 

The Supervisor of Property aund Insuraunce reports as follows :- 

"Park Site #10 is listed under Table I of Park Sites 
Purchases Program 1971 - 1975, confirmed by City Council 
on December 15th, 1970, This site is within the blocks 
bounded by Brunswick Street, 7th Avenue, Guelph Street and 
8th Avenue. 

The Chairman of the Parks Board in a letter dated April 19th, 
1973 to Alderman Darlene Marzari stated as follows :- 

"I have discussed your letter of April 19th with the 
Superintendent who advises me that Park Site #10 in 
Mount Pleasauit has been a City and Park Board high 
priority park site purchase for a number of years. 
The loss of Mount Pleasant school and the large grounds 
at Broadway and Kingsway make it imperative that ad- 
ditional open space be provided in the area. 

The provision of Park Site #10 for open space was given 
as a reason by the City for rezoning of the Mount 
Pleasaint school grounds for commercial purposes. The 
area surrounding Park Site #10 is all RM-3, apartment 
zoning and the need is increasing each day for more open 
space. " 

The City now has title to all the properties in the Westerly 
block, which is shown outlined in red on the enclosed plan. 
Approximately 50% of the Easterly block has now been acquired 
by the City and negotiations are being carried on to acquire 
the balance of said block. The present plaai of the Parks Board 
is to acquire all the properties by September 30th, 1973 in 
order that development of the Park Site begin early in 1974. 
As there are still 4 owners whose properties have to be 
acquired, it is difficult to say whether the City will have 
title to all properties by this date. 

In order that the Park Program not be unduly delayed, it is, 

RECOIMENDED that the Supervisor of Property and Insuraince be 
authorized to immediately serve "Notice to Vacate" by 
September 30th, 1973 on all tenants of the Westerly block, 
which is totally owned by the City, so as to give them time 
to find alternative accommodation during a period of better 
weather. It is proposed that as each unit becomes vacant, 
it be padlocked and when all units in any building are vacant, 
that such building be demolished. 

RECOMMENDED FURTHER that the Supervisor of Property and Insurance 
continue to negotiate the acquisition of the balance of the 
Easterly Block 104 and demolish the dwellings as they become 
vacant with a view to the Parks Board carrying on with the 
development of this block early in 1974. The Superintendent 
of Parks concurs in these recommendations." 

Your Board 

RECOMMENDS the foregoing recommendations of the Supervisor of 
Property and Insurance be adopted. 
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WORKS & UTILITY MATTERS 


INFORMATION 

1. SEWER PROGRAMME - FALSE CREEK FLATS 

The City Engineer reports as follows: 

"On May 1st, 1973, Council approved an additional $1,450,000 for sewer 
works in False Creek on the understanding that an attempt would be made to 
obtain the forgiveness factor from the Federal Govertunent in accordance with 
the appropriate Federal Act. Possible sharing could arise through the 
Winter Capital Projects Programme or through grants for sewer construction 
under the National Housing Act. 

Winter Capital Projects Progranane 

An application had already been made under the Winter Capital Projects 
Programme to cover eligible sewer works in the False Creek area. At this 
time, none of the sewer projects has been approved by the Federal Government 
for funding from the Winter Capital Projects Fund. 

In order to qualify for participation in this programme, projects must 
be accelerated or additional to works already planned. The sewers works for 
which the $1,450,000 was approved do not meet this requirement. The City 
is therefore^ unable to apply for senior Government cost sharing under this 
pi^o gramme. 

National Housing Act 

This Act provides for Federal funding of major sanitary sewers and 
treatment plants. No eligible works are being constructed by the City in 
False Creek, and in general eligible works are the responsibility of the 
Greater Vancouver Sewerage and Drainage District. The City cannot^ therefore? 
apply for sharing the False Creek aewer works under this legislation." 


(FOR council Aom see page[s) yjtl 
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BUILDING AND PLANNING MATTERS 

INFORMATION 

1. 2743 - 2745 Point Grey Road 

2893 Point Grey Road - Subdivision 

The Deputy Director of Planning & Civic Development reports 
as follows :- 

By letter of May 1st and May 3rd, 1973, Mr. R.K. Baker, 
Barrister and Solicitor, has written to Council with 
respect to two subdivision applications on Point Grey 
Road. 

In both cases these are requests for preliminary approval 
to subdivide property which comes within Priority Areas 
#1A and #2 for the acquisition program as part of the 
Point Grey Road waterfront improvement. In both cases, 
also, the City has made an offer to the owner to purchase 
the property, but the owner does not accept the offer. 

Whereas the subdivision of both properties meets the 
minimum dimensional standards of the Subdivision Control 
Bylaw, I have told Mr. Baker or his clients that I would 
not be prepared to approve a subdivision. 
Section 96 of the Land Registry Act provides that the 
Approving Officer "may refuse to approve the subidivision 
if in his opinion, the anticipated development of the 
subdivision would be against the public interest." 

My position is based on the fact that Council has not 
rescinded any resolution about the acquisition of property 
on Point Grey Road and, in fact, the City has made an 
offer which, in my view, confirms the City's position. 
The fact that the offer has not been accepted by the owner 
does not, in my view, represent a withdrawal from the 
City's position. 

On May 14, 1973, formal application was made by Mr. R.K. Baker 
to subdivide both his clients' properties as outlined above 
and, accordingly, I proposed to reject both applications 
under Section #96 of the Land Registry Act. 

DELEGATION REQUEST - R. K. BAKER, Q.C. 


CONSIDERATION 
2 - Shannon 

The Deputy Director of Planning & Civic Development and the 
Director of Permits & Licenses report as follows: 


On February 20, 1973, Council passed the following 
resolution : 

THAT WHEREAS in circumstances where it is desired 
by a developer to alter or amend plans which have 
previously been approved under a Development Permit, 
the Director of Planning and Civic Development is 
given certain discretion to waive the necessity for 
a new application in situations where he deems the 
amendment to be of minor nature; 

THEREFORE BE IT RESOLVED THAT in the case of the 
Shannon development, at 57th Avenue and Granville 
Street, the Director of Planning and Civic Development 
be directed to bring before Council any and all 
applications by the developer for amendment or alter- 
ations to the development permit. 


Cont ' d 


Department Report, June 8, 1973 


(BUILDING - 


2) 


CLAUSE NO. 2 (continued) 

In the normal process of development, it is inevitable 
that there are going to be minor changes between the 
approval of a development permit and the completion of 
working drawings and the construction of a building. 
By the terms of Council's resolution "any and all" 
amendments are to be referred to Council. A number of 
applications for minor amendments are on hand. It would 
probably still give effect to Council's intention in 
passing this resolution, if Council delegated to the 
officials, authority to approve minor amendments where, 
in the opinion of the officials, these amendments constitute 
an improvement to the design. Only those requests for 
amendments which do not, in the view of the officials, 
represent an improvement, or where additions are involved, 
would be referred to Council. 

This report is submitted for the CONSIDERATION of Council. 


FOR COUf^iCiL ACTiCM SEE PAGE(S) £.11 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON HOUSING 


May 29, 19 73 


A meeting of the Standing Committee of Council on Housing 
was held on Tuesday, May 15, 1973 at approximately 10:40 a.m. 
in the No. 1 Committee Room, third floor. City Hall. 

PRESENT: Alderman Harcourt (Chairman) 

Alderman Marzari 
Alderman Rankin 

ABSENT : Alderman Hardwick (Civic Business) 

ALSO PRESENT : Alderman Massey 

CLERK: M. Kinsella 


The Minutes of the meeting of May 1, 1973 were adopted. 
RE COMMENDAT I ON 

1 . Need for Housing Inventory Study 

The Committee reviewed the Chairman's memo of April 9, 1973 
to Mayor Phillips on "Reasons for Housing Inventory Study funded 
by Federal Government". Mr. Northey, Advance Planning and Research 
Division, City Planning Department, commented on the Chairman's 
memo as follows: 

(a) Need for breakdown of population figures into 
age groupings, numbers and types of households : 

This breakdown is already underway in the 
Planning Department and should be available by 
the end of 1973. The delay is because this 
information is dependent upon 1971 census figures 
which will not be available until later this year. 

(b) Need for accurate assessment of existing housing 
stock in the City : 

With the automation of building permits, the 
Planning Department should have this information 
available within a month. 

(c) Need for study on the roll of Federal-Provincial- 
Municipal or Regional District in the provision of 
variant type of housing stock : 

Mr. Northey stated that, in his opinion, this infor- 
mation could only be made available through a housing 
inventory study. However, he felt that development 
of much of this needed housing will have to remain 
with private industry. 

cont ' d .... 
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May 29, 1973 

Clause No. 1 (cont'd) 

Mr. Northey suggested that such a housing inventory study 
would really form part of the implementation of an on-going 
programme and therefore any work done on this study would result 
in a more effective housing programme. In other words, a housing 
inventory study would not be an excuse for inaction, but rather 
would result in the on-going programme being more effective and 
better planned. There followed intensive discussion on the merits 
of a housing inventory study and your Committee 

RECOMMENDS that the City not proceed with a housing inventory 
study in this particular form. 

2. Proposed Senior Citizens' Housing Development 
On Site Adjacent to Jericho D.N.D. Lands 

At the last meeting of the Committee, the Greater Vancouver 
Regional District Housing Department was requested to do soil 
tests on the Site. Mr. W. E. Casson, G.V.R.D. Housing Department, 
reported that, while the final results of the soil tests have not 
been received, the indications are that the soil is suitable for 
medium density development. 

Point Grey Homeowners' Association appeared before the 
Committee protesting the proposal to erect a 9-storey Senior 
Citizens' development on this property. Mrs. Baker, on behalf 
of the Association, submitted the following resolution: 

"Whereas the Vancouver City Council has recently been reported as 

having under consideration a nine story high rise development for 

Senior Citizens, North of Fourth Avenue on the 2.86 acres at 

Wallace Street, be it resolved that the undersigned homeowners 

from six blocks, 3700 and 3800 West First, Second and Third Avenues 

Just East. of the Jericho Park Area, wish it to be known to all 

levels of Government, that we are unalterably opposed (unanimously) 

to any type of high rise housing development. 

However we would accept a good quality Senior Citizens' housing 
developijient , not exceeding two storeys on the ^.86 site. 
Notwithstanding the foregoing, by a practically unanimous vote, 
we prefer and urge the Vancouver City Council to immediately 
proceed with the greatest effort, to acquire all Federal lands 
and combine this with the land already owned by the City, in the 
general area North of Fourth Avenue, bounded on the East by 
Wallace Street and on the West by Trimble, with the main objective 
to develop it as a n atural park for the public at large with no 
through vehicular traffic being allowed," 


cont ' d 
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Clause No. 2 (cont'd) 

Mr. Casson agreed to meet with the Point Grey Residents Asso- 
ciation to discuss the proposed development and possible alternative 
designs for same. At the request of Mr. Casson, the Chairman agreed 
to attend the proposed meeting with the concerned homeowners on this 
matter . 

The Committee also had for discussion a letter dated May 22, 
1973 from Mr. W. E. Casson, Director of Housing, Greater Vancouver 
Regional District, requesting that the Standing Committee on Housing 
place before Council an offer on behalf of the Provincial Land 
Acquisition Programme to purchase the City owned site on 4th Avenue 
and Wallace Street, based on $2,000.00 per unit for indeterminate 
number of units . The letter also stated that it is anticipated 
that development would be under section 43/44 of the National 
Housing Act which would permit the payment of a grant in lieu of 
municipal taxe,s ; the municipal portion of the subsidy would be 
the responsibility of the G.V.R.D. The Supervisor of Property & 
Insurance indicated that he will be submitting a report to Council 
on the G.V.R.D. Housing Department's request to purchase this land. 
This report will be submitted for consideration in conjunction with 
your Committee's report on this matter. Your Committee 

RECOMMENDS that Council approve the Greater Vancouver Regional 
District proceeding with the proposed Senior Citizens ' Housing 
project at Fourth Avenue and Wallace Street. 

FURTHER RECOMMENDS that the decision on the type of development be 
deferred until discussions have been held with the residents of 
the area . 

FURTHER RECOMMENDS that City Council make the City owned land, 
being Lot D of D.L. 538 which is adjacent to the Jericho D.N.D. 
lands, available to the G.V.R.D. Housing Department at a price 
of $2,000.00 per unit for an indeterminate number of units. 

The Committee also had before it a joint report from the City 
Engineering and Planning Departments on "Senior Citizens ' Housing 
Site: 4th Avenue and Wallace Street: Road Requirements". Your 
Committee agreed to defer consideration on this report to its next 
meeting . 

3 . Progress Reports: Various Public Housing Projects 

The Assistant Director of Community Planning gave oral reports 
on progress of the following projects: 

(a) 75 Unit Residential Facility for 
Single Men, Downtown East Side 

Mr. Geach reported that there have been some very 
productive meetings between the Planning Department, 
C.M.H.C., East Side residents, and representatives of 
various organizations active in the area . The Planning 
Department is currently working on a report requesting 
Council to formally request the Senior Governments' 
participation in this project. The Steering Committee 
has reached agreement on the type of building, design 
of units and other facilities for the project. The 
Property & Insurance Department is working on the ac- 
quisition of a suitable site. 

cont't 
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Clause No. 3 (cont'd) 

(b) Kitsilano Senior Citizens ' Project 

The planning for this project is well underway 
and it is expected that approval in principle from 
the Provincial Government should be received within 
a week or two . 

(c) Calling Foundation Senior Citizens ' 
Project - Joyce and Kingsway 

Mr. Geach noted there is a current Council motion 
that the City use its expropriation powers to assist 
the Foundation in obtaining a useable site in this area. 
However, he has been informed by the Foundation that 
land acquisition is proceeding satisfactorily at pre- 
sent and therefore there may be no need for the City to 
use its expropriation powers on this occasion. Mr. 
Geach undertook to advise your Committee should the 
Calling Foundation need any assistance with land acqui- 
sition . 


4. United Housing Foundation - Acquisition 
of Hotels in Skid Road Area 


Mrs. Hamilton, United Housing Foundation, advised the Foundation 
has acquired two hotels in the area, which they hope shortly to 
start work on to up-grade and manage. She indicated that there 
is a likelyhood in the near future of the Foundation requesting 
a grant from the City to assist with these renovations. 

It was noted that C.M.H.C. has arranged with the City 
Inspection Departments to undertake joint inspections of these 
properties within the next week. 


5 . Change in Committee Membership 

Alderman Marzari formally resigned from the Standing Committee 
on Housing. 

At the invitation of the Chairman, Alderman Massey was 
appointed a member of this Committee. 


At this point, the meeting recessed to re-convene In Camera — 
See In Camera minutes of this date. 


FOR COU?iCiL ACiiO;^ SEE pac;e(s).....^££ 


REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON FINANCE & ADMINISTRATION 


MAY 31, 1973 


A meeting of the Standing Committee of Council on Finance 
and Administration was held in the No. 2 Committee Room, third 
floor. City Hall, on Thursday, May 31, 1973, at approximately 
1:30 p.m. 


PRESENT: 


Alderman Bowers (Chairman) 
Alderman Harcourt 
Alderman Volrich 


ABSENT ; 


Alderman Gibson (Leave of Absence) 


CLERK TO 
COMMITTEE: 


R. Henry 


The Minutes of the meeting held May 10, 1973 were adopted 
as received. 


INFORMATION 

1. Concepts of Self-Insurance 

At the request of the Committee, Mr. D. MacDonald, the City's 
insurance consultant, attended the meeting and reported orally on 
the various types of insurance schemes and particularly self- 
insurance. Mr. MacDonald referred to previous studies commissioned 
by the City Council several years ago, in which he had reviewed 
the adequacy of the City's coverage. Mr. MacDonald filed a graph 
showing the amounts involved in insured losses from 1965 to 1972. 
Mr. MacDonald reminded the Committee that the City in effect was 
already self-insuring on matters such as earthquake, underground 
services and plate glass. It is stressed that, however, there 
is a gap which should be examined with respect to negligence that 
could be incurred by employees of the City. The Director of 
Finance indicated that City officials have been looking into this 
matter for some time and because of other priorities, have been 
unable to assemble such facts as contractural commitments that 
had been made by the City and would affect liability coverage, 
if taken out. After further discussion on the subject it was 

RESOLVED 

THAT as the City's liability coverage is not as extensive 
as it should be to cover liability involving civic employees; 
therefore the present study being carried out by the Director of 
Finance and the Corporation Counsel with respect to liability 
insurance coverage be given a high priority. 

2. Civic Departments - Review of Operations 

The Chairman explained that he had suggested the Committee 
review the operations of civic departments as a means of the 
Committee and other members of Council becoming aware of the 
present structure, budget and program of each department. He 
also pointed out that such a review would assist the Committee 
in considering future budgets of the departments. The Chairman 
filed guidelines and suggested that meetings be held possibly 
at 12:00 noon, between June and September. 

(A copy of the guidelines is circulated for information.) 


The meeting adjourned at approximately 3:10 p.m. 
*************** 


CITY OF VANCOUVER 
SPECIAL COUNCIL MEETING 
MAY 31, 1973 

A Special Meeting of the Council of the City of Vancouver 
was held in the #1 Coinmittee Room, City Hall, on Thursday, 
May 31, 197 3 at approximately 1:3 p.m. 

PRESENT ; Mayor Phillips 

Aldermen Bowers, Harcourt, Linnell, 
Marzari, Massey, Pendakur and Rankin 

ABSENT ; Alderman Gibson (Leave of Absence) 

Alderman Hardwick (Civic Business) 
Alderman Volrich 

CLERK TO THE COUNCIL ; M. James 

COMMITTEE OF THE WHOLE 

MOVED by Alderman Harcourt, 
SECONDED by Alderman Marzari, 

THAT Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 


1. Former Officers' Mess - Jericho 

On May 21, 1973, Mrs. Dorothy Gillis, Vice-President of the 
West Point Grey Recreation Project and Chairman of the Planning 
and Building Committee of that Project, wrote to the Mayor asking 
for a meeting with the Mayor and Fire Chief, in connection with 
the Fire By-law and Fire Marshall's requirements for the use of 
the former Officers' Mess at Jericho, by the West Point Grey 
Recreation Project. The Mayor referred this to Council and 
suggested a meeting with the citizens concerned, the Park Board 
and Council, to discuss the problem. 

At this meeting the Fire Chief and the Director of Permits 
& Licenses submitted reports dealing with the problems referred 
to in the letter from the West Point Grey Recreation Project and 
both departments had representatives present to speak to the 
reports. Commissioner May Brown represented the Park Board and 
also present were representatives from the Park Board staff and 
the architect engaged by the Park Board on the matter of the 
renovations to the building. 

Mrs. Gillis spoke on behalf of the Recreation Project, 
outlining the space problems facing the Project and the necessity 
for the Project to make plans for the coming year by producing 
programs which could be used in the space available in the year. 
Mrs. Gillis submitted a "Facilities Analysis" dated May 1973 in 
support of the points made in her submission. 

Commissioner Brown advised the meeting that the Board of 
Parks and Public Recreation had not yet made a determination 
on the future use of this building, and the Board was extremely 
reluctant to authorize alterations estimated at approximately 
$36,500 for the use of the building on a limited term suggested 
by the Building Inspector in his letter of May 10th, 1973, to the 
Superintendent of the Park Board which was in response to the 
Superintendent's letter of April 24th, 1973. 

The Fire Chief and the representative of the Provincial 
Fire Marshall explained to the meeting that the requirements for 
wider door openings, etc. were part of the Provincial legislation 
- the Fire Marshall Act - and neither the Fire Chief nor the 
Provincial Fire Marshall had any discretionary power whatsoever 
in the application of the Act. 


Cont'd 


Special Council Meeting, May 31, 1973 2 

Former Officers' Mess - Jericho (cont'd.) 

The Mayor requested specific information from the representatives 
of the Park Board and the representatives of the Point Grey 
Recreation Project as to what these two bodies requested of Council; 
reminding them that Council had, in establishing the budget for 
the year 1973, provided that the Board of Parks & Public Recreation 
would have freedom to allocate funds within the overall amount 
established for the year 1973. The Mayor suggested that if the 
Park Board felt that the project needed assistance, the Park Board 
make the necessary adjustments to its budget to allow the 
allocation of funds for this expense. 

It was suggested to the Park Board that if the building could 
serve for 3 to 3^5 years, approximately the time necessary for the 
development of a Community Centre to serve the area, then the 
expenditure of approximately $36,5000 would work out to about 
$1,000 a month rent, a not unreasonable figure. The Park Board 
representatives explained that they could not at this time, commit 
their money to renovating this building to public meeting hall 
standards as they felt they could not support any action as 
regards the building until the Board had made a determination on 
the future of the building. 

The Council took no further action on the matter. 

COMMITTEE OF THE WHOLE 

MOVED by Alderman Pendakur, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY. 

MOVED by Alderman Pendakur, 
SECONDED by Alderman Rankin, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY. 


The Special Council meeting adjourned at approximately 
4:50 p.m. 


* * * * 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL ON 


SOCIAL SERVICES 


MAY 31, 1973 


A meeting of the Standing Committee of Council on Social Services 
was held on Thursday, May 31, 1973 at approximately 1:40 p.m. in the 
#1 Committee Room, Third Floor, City Hall. 


PRESENT; 


ABSENT : 


CLERK: 


Alderman Rankin, (Chairman) 
Alderman Marzari 

Alderman Linnell (arrived approximately 

2 :10 p.m. ) 

Alderman Hardwick (Civic Business) 
M. Kinsella 


RECOMMENDATIONS : 

In consideration of items 1 and 2, a quorum not being present 
Alderman Rankin and Alderman Marzari submitted the following 
recommendations : 

1. Recreational Facilities - Raymur Place 

On May 3, 1973, the Standing Committee on Social Services met 
with representatives of the two senior governments, Ray-Cam Services 
Committee representatives and other interested parties to discuss the 
Ray-Cam proposal for recreational facilities at Raymur Place. It is 
proposed to develop this facility on the S. E. corner site at Hastings 
and Campbell: Lots 1-6, Block 120, D.L. 181 comprising 0.42 acres 
which is owned by the Urban Renewal Partnership. At that meeting 
your committee recommended that the City, through the Director of 
Social Planning start negotiations with the Federal and Provincial 
Governments on cost sharing on both capital and operational costs of 
a recreational building up to 13,000 sq. ft. in size including a 
basement area. It was further recommended that the Director of 
Social Planning report back to the Social Services Committee, the 
results of his negotiations. 

At today's meeting the Director of Social Planning submitted to 
the Committee the following memorandum of a meeting with Federal, 
Provincial and City representatives on this matter: 

"This will advise and comfirm that at our meeting on May 17, 
1973, we agreed on the following for inclusion in the building: 

Foyer (offices) 360 sq. ft. 

Workshop 1,275 

Back Porch (play area) 500 

Pantry (co-op) 2,000 

Teen Rec. Room 400 

Library - Study 400 

Lounge - Snack Bar 500 

5715^ 

The foregoing places and spaces are exactly as requested by 
Ray-Cam. In addition, it was agreed to provide Day Care space to 
the extent of 1,000 sq. ft. indoors and 2,250 sq. ft. outdoors. 
The Provincial and Federal officials accept these parts of the 
building as an integral part of Raymur and will provide the capital 
funds required. 

Provincial and Federal officials did not agree to share capital 
cost of the 'basement gym' (3,800 sq. ft.) nor the 'living room' 
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Clause No. 1 (cont'd) 

(1,600 sq. ft.). City staff agreed to estimate the feasibility and 
cost of these two items. 

Design costs, sharing of capital costs and operational costs still 
to be worked out. 1 

As agreed at Social Services Committee meeting. Social Planning 
staff circulated a draft statement on how 'Ray-Cam Project Fits into 
the Larger Scheme of Strathcona Facilities and Programs'. Comments 
are to be received from officials and when a statement is ready, it 
will be circulated to Ray-Cam and the Social Services Committee.' 

RECOMMENDED that Council 

a. Endorse the above memorandum of the Director of Social 
Planning with respect to Provincial and Federal govern- 
ment acceptance of responsibility of 5,435 sq. ft. of the 
proposed Ray-Cam recreational building. 

b. Authorize the Chairman of the Standing Committee on Social 
Services to enter into negotiations with the Minister of 
Municipal Affairs with respect to the two senior levels 

of government accepting financial responsibility for the 
1,600 sq. ft. of space (living room) required for the 
Central Meeting Rooms. 

c. Authorize the Standing Committee on Social Services to 
discuss with Ray-Cam representatives, the Director of the 
Boys' Club in the area and the Director of Strathcona 
Neighbourhood Centre, the need for the basement gymnasium 
(3,800 sq. ft.) (Both these latter facilities have gymnasia.) 


2 . Grant Request - Lower Mainland Welfare Rights Organization 

The Committee had for consideration the following report from 
the Director of Social Planning: 


"The Lower Mainland Welfare Rights Organization has requested funds 
in the amount of $229.00 per month, retroactive to February 1, 1973. 
I discussed the request with Walter Boyd, Director of Welfare and 
Rehabilitation, who does not support the grant request. 

My inf orm--3tion is that this organization is less helpful to social 
assistance recipients than other welfare rights groups. The request 
and the foregoing views are submitted for the Committee's considera- 
tion. 

A copy of Walter Boyd's memorandum on this subject is attached." 


A delegation from the Lower Mainland Welfare Rights Organization 
discussed their grant request with the Committee. Staff of this 
org^inization consists of two volunteers and seven Vancouver Op- 
portunities Program workers and their operating expenses are ap- 
proximately $209.00 per month. The function of the organization 
is mainly to help people on welfare with problems relating to social 
assistance and the delegation stated they have helped about 400 
people over the last year or so. 


cont ' d 
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RECOMMENDED : 

That a grant of $169.00 per month for a period of twelve 
months be made to the Lower Mainland Welfare Rights Organiza- 
tion. 

FURTHER RECOMMENDEIj) : 

That the Director of Social Planning in consultation with the 
Director of Welfare and Rehabilitation submit to the Standing 
Committee on Social Services, within six months, an evaluation 
report on this organization. 


At this point a quorum was present and therefore your Committee 
submits the following recommendations : 

3 . Sale of Food Outdoors 

The Medical Health Officer and Director of Environmental Health 
discussed with your Committee environmental health problems related 
to sale of food outdoors. They are particularly concerned with recent 
proposals with respect to outdoor markets in the Gastown area. The 
Environmental Health Division have received a number of requests from 
persons wishing to sell food out of doors in this area. One concern 
is possible contamination of this food through lack of adequate faci- 
lities for preparation, handling and display. There is also a pos- 
sibility that if the Health Department relaxes food control regulations 
to permit sale of food outdoors, a drop in the current high standard 
of food control in the City could result. 

RECOMMENDED that, the Health Department be involved in initial 
discussions and planning for development of the Fisherman's Wharf 
complex at the foot of Columbia Street to insure that all possible 
steps are taken to meet food control regulations. 


INFORMATION 

4 , Vancouver Opportunities Program 

The Board of Administration under date of May 17, 1973 submitted 
for information a report from the Director of Welfare & Rehabilita- 
tion on the Vancouver Opportunities Program. A delegation from the 
Vancouver Opportunities Program was present during consideration of 
this item and answered questions from your Committee with respect to 
its operation. The Director of Welfare & Rehabilitation spoke in 
support of this program which he considers to be a most progressive 
program which has been very helpful in assisting people to get back 
into the employment stream. 

RESOLVED that the report of the Board of Administration dated May 17, 
1973 on Vancouver Opportunities Program be received for information. 

5 . Crisis Centre - Post-Partum Counselling Program; Grant Request 

Miss J. Quinalan submitted and spoke to a brief in support of 
the grant request. Crisis Centre - Post-Partum Counselling Program. 
Specifically the Program is requesting the City fund this programming 
at a cost of approximately $15,343.00 per year. Staff consists of a 
paid co-ordinator and fifteen trained volunteers. A submission 
stated in part: 

con t ' d .... 
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Clause No. 5 (cont'd) 

"DESCRIPTION: The programme is primarily directed toward mothers who are 
experiencing any of the following difficulties during the 
first few years of the post-portum period: 

a. Feelings of inadequacy or inability to cope as a wife 
and/or mother 

b. Feelings of depression that may range from sadness to 
suicidal thoughts 

c. feelings or acts of aggression towards the baby. Some- 
times this is manifested by overconcern. Strong feelings 
of guilt arc present in either case. 

The project has helped over one hundred iDothers to recover during the sixteen 

months of its existence. There are currently seventy-one people involved 

in the progrorrne. In order to accomplish this, a four part service is offered: 

a. One-to-one guidance and support from a volunteer 

b. A weekly group meeting of mothers 

c. A fort-nightly meeting of fathers 

d. Family educational and discussion evenings 

EJuc.Ttion and rcscriich are two other aspects. This .includes inservice 
cduc.Tt ion . lecture:, nnd workstiops to health professionals and other 
i(iu;ri!.trd groups. A field plnccmonLs to second year master of social 
v>ork studcril and diicloral cnndidotc (psychology) has been provided. 
Pi'hllc >iw,ir(nesr been increased by newspaper and radio icleases. , 

STAFFING: a. Fifteen trained volunteers presently work free of charge. These 
arc recruited from people who were originally receiving help 
In the programme, who have recovered, and who nov/ wish to help 
others who have similar problems in living, 
b. A paid co-ordinator ( see attached curricula vitae) 

REFERRAL SOURCES: Family practice doctors, psychiatrists, hospitals. 

Metropolitan Health nurses. Crisis Centre, and groups 
offering perinatal services. Individuals may self- 
refer. 

The recent rapid giovnh and Interest expressed by members of the medical 
profession v-wuld indicate that the programme is meeting a need in our 
health care delivery. 

The Health Drcr.rtniont h.ir. aproed to include the jirofirJunmo but 
is unable to pi'ovido funds. V/e are, thorofore, Eoekinr; the 
approval of the Health and V/elfare Committee." 

The Medical Health Officer expressed the opinion that this is 
a worthwhile project offering a needed service to the community. 
Following further discussion it was 

RESOLVED that the grant request of the Crisis Centre - Post-Partum 
Counselling Program be referred to the Medical Health Officer for a 
report back to your Committee as soon as possible. This report to 
include an evaluation of the Program as well as recommendations 
regarding sources of funding of this program (oilthor through the 
Provincial Government or the Canada Assistance P]an) . 
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6 . Water Pollution in Vancouver Harbour 

The Health Department is concerned with the potentially dan- 
gerous situation with respect to pollution of Vancouver harbour 
from pleasure craft and live-a-boards (house-boats) . The number of 
these craft in the harbour has increased dramatically over the last 
few years and will increase even more when the proposed marinas in 
the False Creek area are in operation. 

The Medical Health Officer expressed concern that at present, 
there are no regulations governing discharge of sewerage into the 
harbour from these vessels. He noted that the Provincial Govern- 
ment has regulations banning flush-heads on boats on interior 
lakes but there are no similar regulations for the Metropolitan 
Vancouver area. Dr. Bonham stated that some time ago, the Metro- 
politan Health officers requested the Provincial Government to 
enact recreation pollution control regulations for the Metropolitan 
Vancouver Area. The Provincial Government was reluctant to pass 
such legislation and suggested that this problem be dealt with 
through Municipal By-laws. On checking with the City's Law Depart- 
ment, the Medical Health Officer was advised that there might be 
some difficulty enacting pollution control regulations of this 
nature at the municipal level. 

The Health Department would also like to see regulations 
requiring marinas to provide shore based facilities for live-a-boards 
and pleasure craft without heads. 

Dr. Bonham stated another problem is pollution from freighters 
in the harbour and at dock. However, this matter is currently under 
discussion with officials of the National Harbours Board with a 
view to controlling this sort of pollution. 

RESOLVED that the Medical Health Officer prepare as soon as possible 
for the Committee, an outline of appropriate water pollution regu- 
lations for recreation waters and marinas, in order that the Com- 
mittee may meet with the appropriate Cabinet Ministers in Victoria 
to urge implementation of these regulations for Metropolitan 
Vancouver waters . 

FURTHER RESOLVED that the Medical Health Officer submit as soon as 
possible to the Standing Committee on Social Services, suggested 
interim controls with respect to water pollution in the Vancouver 
recreation waters . 


7 . Steam Baths and Private Clubs - Increased Incidence 
of Homosexuality and Venereal Disease 

The Medical Health Officer gave an oral report to your Com- 
mittee for information on the increased incidence of homosexuality 
and Venereal Disease as related to steam baths and private clubs . 
He stated that the Director of Venereal Disease Control recently 
advised the Health Department that there has been a considerable 
increase in the incidence of homosexual syphilis. The Health 
Department considers that one of the contributing factors in the 
increase of Venereal Disease is the fact that a number of Steam 
Baths and Private Clubs in Vancouver are contravening the License 
By-law by putting doors on cubicles. Section 26(5) of License 
By-law #4450 applies and reads as follows: 

cont ' d . , . . 
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Clause No. 7 (cont'd) 


" (5) No person shall operate or maintain any steam bath 
or massage parlour which contains cubicles or compartments 
intended to be occupied by patrons thereof: 


(a) unless there is an entrance to each of such 
cubicles or compartments of a width at least 
equivalent to two-thirds of the length of the 
side of the cubicle or compartment in which 
such entrance is; and 

(b) unless such entrance is free of any curtain, 
screen 3 door or other obstruction; and 

(c) unless at all times a clear view of the interior 
of each such cubicle or compartment is afforded 
through such entrance." 


It is the intention of the Health Department, in order to 
attempt to reduce the incidence of this disease, to commence vigor- 
ous implementation of all applicable regulations with respect to 
this problem. 

Your Committee agreed that there is a need for stringent en- 
forcement of all relevant regulations and suggested that, if neces- 
sary, a list of the premises in contravention of these regulations 
be published. 


The meeting adjourned at approximately 3:25 p.m. 


FOR COji::ii ACllQti SEU PAQh 



REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY DEVELOPMENT 


A meeting of the Standing Committee of Council on Community 
Development was held at Eric Hamber Secondary School on Thursday, 
May 31, 1973 at 7:30 p.m. 


PRESENT ; 


Alderman Volrich (Chairman) 
Alderman Linnell 
Alderman Marzari 
Alderman Rankin 


COMMITTEE 
CLERK 


M. James 


INFORMATION 


This is the fifth of a series of meetings called for the 
purpose of securing views of persons and organizations on electoral 
reform. Two briefs were submitted and are highlighted in the notes 
which follow. 


1 . Mr . John S . Stearman 


Mr. Stearman, speaking for himself, submitted a written brief 
which made the following principle points: 

(i) That the "at large" system be adopted. 

(ii) That the Council should be increased in size to fourteen 
Aldermen plus the Mayor. 

(iii) That the Council positions be part-time and suitably 
paid . 

(iv) The School Board should remain at nine members and their 
salaries should be approximately 2/3 of the Aldermen's salary. 

(v) The Parks Board should remain at seven members and their 
salaries about 1/3 of the Aldermen's salary. 

(vi) The term of office should be three years. 

(vii) Elections should be held yearly with 1/3 of each body 
elected each year. 

(viii) The election date should be the second Wednesday in October 
and the newly elected members take over in November. 

(ix) Qualifications of a candidate should be residence or 
property ownership and being on the last voters' list. 

(x) A deposit of $100.00 for all offices except Mayor which 
should be $300.00. 

(xi) Voter enumeration should be carried out in conjunction 
with Provincial and Federal Governments. 

(xii) That an 'area' system below the Council level be established 
through 14 or so Area Councils and one Alderman be assigned to 
work with each Area Council. 

cont ' d .... 
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No. 1 (cont'd) 

(xiii) The City Planning Commission should be made up of presidents 
of Area Councils and representatives from Council, School and 
Park Boards . 

(xiv) Planning matters of local concern should be referred to the 
Area Council for public consideration and report back to the 
Planning Commission. 

(xv) That the decision on local government be made without 
having a referendum. 

2. United Jewish Peoples Order, Vancouver Section - 
Mrs. P. Weinstein 

The brief submitted by Mrs. Weinstein made the following points: 

(i) A full ward system with one Alderman from each ward. 

(ii) A ward area should relect recognized areas or recognized 
boundaries e.g. Grandview and Kitsilano. 

(iii) That Aldermen be considered to be part-time. 

(iv) That the Council be increased to approximately 20 to 25. 

(v) A ward system should apply to School and Park Boards. 

(vi) A term be for two years. 

(vii) That the election date be the last Saturday in November. 

(viii) That a candidate's affiliation be shown on the ballot. 

(ix) A candidate should require 25 nominators living in the 
ward . 

(x) A candidate should live in the ward. 

(xi) Qualifications to vote should not depend upon citizenship. 
The meeting adjourned at approximately 8:15 p.m. 

FOR ccujiciL ham se: ?m{S) ^ii 


CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 
JUNE 19, 1973 

A Regular meeting of the Council of the City of Vancouver was 
held on Tuesday, June 19, 1973, in the Council Chamber at approxi- 
mately 2:00 p.m. 

PRESENT ; Mayor Phillips 

Aldermen Bowers, Harcourt, Hardwick, 
Linnell, Marzari, Massey, 
Pendakur, Rankin and Volrich 

ABSENT ; Alderman Gibson (Leave of Absence) 

CLERK TO THE COUNCIL : R. Thompson 

PRAYER The proceedings in the Council Chamber were opened with 

prayer. 

'IN CAMERA' MEETING 

The City Clerk advised that the 'In Camera' Committee 
approved the items for an 'In Camera' meeting later this day 
with the exception of one, a report relating to Zoning and Develop 
ment By-law No. 3575, Proposed Public Use Zone. It was, therefore 
agreed the matter would be considered in open Council agenda. 

ADOPTION OF MINUTES 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT the Minutes of the Regular Council meeting (with the 
exception of the 'In Camera' portion), dated June 12, 1973, be 
adopted, after adding the following as an additional paragraph 
to the motion on Page 18 of the Minutes under Item "L" re Hostel 
Accommodation : 

"FURTHER, that the Council approve of the use of the 
City Schools for the accommodation of summer hostels". 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT the Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 

DELEGATIONS AND OTHER REPORTS 

Crestview Manor and Strata Titles Act: 
(Caledonian Ventures Limited) 


A representative of the Caledonian Ventures Limited appeared 
in support of the application of the company for approval of their 
application pursuant to the Strata Titles Act and referred to 
particularly in Clause 2 of the report of the Standing Committee 
on Housing dated June 12, 1973. 

MOVED by Aid. Hardwick, 

THAT the application of Caledonian Ventures Limited under the 
Strata Titles Act re new building designed as condominium at 1844 
West 7th Avenue be approved, subject to application of relevant 
City by-laws. 

- CARRIED UNANIMOUSLY 
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DELEGATIONS AND OTHER REPORTS (cont'd) 

New Constructed Buildings : 
Strata Titles Act 


MOVED by Aid. Bowers, 

THAT approval is hereby granted to the creation of Strata lots upon 
the deposit of a strata plan for newly-constructed coiranercial and 
residential buildings provided that the Director of Permits and Licenses 
and the Approving Officer are satisfied that normal development proced- 
ures have been followed, and the Mayor and the City Clerk are hereby 
authorized to sign the strata plan. 

(referred) 

MOVED by Aid. Rankin, 

THAT the foregoing motion of Alderman Bowers be referred to the 
Standing Committee on Housing. 

- CARRIED UNANIMOUSLY 

DELEGATIONS, COMMUNICATIONS AND DEPARTMENTAL REPORTS 

City-owned Land: Skeena 
2nd to 5th Avenues 


In connection with Clause 5 of Departmental report (Building and 
Planning matters) , dated June 15, 1973, submitted by the Deputy Director 
of Planning and Civic Development, in respect of City-owned land, Skeena 
from 2nd to 5th Avenues, the Council noted a delegation was present from 
the Thunderbird Neighbourhood Centre Association requesting an opportunity 
to be heard to express its views before any discussion takes place to 
dispose of the land, as referred to in the departmental report. 

Before hearing the delegation it was reported that the Deputy 
Director of Planning had requested his report be deferred pending further 
study by the appropriate officials for further report to Council. 

i MOVED by Aid. Harcourt, 

I THAT this whole matter be deferred until various considerations have 

been given, particularly by the Park Board and the Planning Department; 

\ FURTHER THAT no action be taken on this property until a further 

report is submitted to Council by the Director of Planning and Civic 
Development . 

- CARRIED UNANIMOUSLY 

(The organization submitted an advance copy of a brief which was furnished 
to the members of Council, and in the main urges sale of this land be 
deferred) 

COMMUNICATIONS OR PETITIONS 

2. The Honourable H.H. Stevens: 
Deceased 

i 

The Council received notification from the Rev. Francis H. Stevens 
of the passing of his father the Honourable Henry Herbert Stevens, a 
noted member of the Parliament of Canada in earlier years, and a 
j Freeman of the City of Vancouver. 

i MOVED by Aid. Hardwick, 

THAT the City Council express its condolences to the members of the 
family on the passing of the Honourable Mr. Stevens. 

- CARRIED UNANIMOUSLY 

3 . Design Panel: Regulations 

The Council noted a communication from Mr. Paul M. Merrick under 
date of June 14, 1973, on behalf of the Design Panel in which comments 
are set out in respect of the Council's action on May 1, 1973 in 
setting down various regulations in respect of the Design Panel. 


I 


cont ' d. 
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COMMUNICATIONS OR PETITIONS (cont'd) 

Design Panel; Regulations (cont'd ) 

In this regard Mr. Merrick advises 1;he Panel is in agreement 
with the majority of the regulations; hov/ever, the following 
matters were considered of sufficient importance to bring to 
the Council 's attention: 

"(a) To facilitate direct communication, a member of 

Council be appointed to the Advisory Design Panel. 

(b) The Advisory Design Panel elect its own chairman, 
but the panel does not agree that it must be other 
than a member of city staff" 

MOVED by Aid. Massey, 

THAT the action of Council on May 1, 1973, setting down 
regulations in respect of the Design Panel be amended to strike 
out the restriction 'that the Chairman should be other than a 
member of City staff'. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Pendakur, 

THAT the balance of the information in the communication 

from Mr. Paul M. Merrick be received. ^. „^ 

- CARRIED 

(Aid. Marzari voted against the motion) 


4. 1980 Winter Olympics 

The Mayor, on behalf of his Special Committee on Olympics 
comprising himself. Alderman Bowers and Alderman Massey, submitted 
the following report under date of June 15, 1973: 

"The Mayor's Ad Hoc Committee met three times 
to consider the feasibility of a proposal from the Vancouver/ 
Garibaldi Olympic Committee to stage the Winter Olympics here 
in February, 1980. 

The new proposal differs substantially from 
the unsuccessful bid for the 1976 Games. That bid envisaged a 
massive single development in the Alta Lake area, and required 
equally massive investment in road and transportation facilities 
to the area. 

The new proposal uses existing facilities 
in the Vancouver area as much as possible, and locates new 
facilities close to Vancouver where this can be done. 
Garibaldi would be used only for Nordic and Alpine events, 
involving about half the athletes and a minority of spectators. 
These could be housed well within the facilities expected to be 
present in the area by that time, and they could be transported 
by rail or bus on existing facilities. 

FACIUTIEG AND CAPITAL, COSTS 

The attached schedule lists the facilities 
that would be required, with the estimated costs. (Costs are 
in 1973 dollars, and will have to be adjusted for inflation) . 

Some facilities have cash recovery value; 
The housing in the Athletes' village could be used for student 
housing or hotel use; the lifts could be sold to a private 
operator. For others, no cash value is shown, even though they 
would probably remain as valuable community facilities. Only 
the Luge & Bobsled run could be deemed to have no permanent 
value. 

The schedule shows that an estimated 
$ 20,500,000 would be required, of which $ 6,500,000 is 
recoverable, with $ 14,000,000 to be raised. 


cont 'd . 
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COMMUNICATIONS OR PET I TIONS (con t 'd) 


1980 Winter Olympics (cont'd) 


REVENUE SOURCES 

The most appropriate revenue source would 
be from the minting and sale of special commemorative coins. 
This device has been used successfully in previous Olympic 
Games, and has been made available by the Federal Government 
to the 1976 Montreal Summer Games. It is estimated that between 
$ 150 Million and $ 250 Milliorv will be raised through coins for 
those games. There should be no difficulty in raising the 
capital sums required for the proposed Vancouver games ^y a much 
more limited distribution of coins. 


OPERATION OF THE GAMES 

The Games are to be staged for two weeks 
during February of 1980. Past esqterience has shown that the 
operational costs can be recovered from gate receipts and the 
sale of radio and television rights. 

During those two weeks, Vancouver residents 
will be subjected to considerable congestion and inconvenience, 
but will also be caught up in the excitement and interest 
created by the Games. 

Of much greater importance are the long- 
term benefits brought to the city by the staging of the Gaines. 


LONG-TERM BENEFITS 

The new facilities and publicity will 
and winter tourism in the city. 

Vancouver residents acquire without cost to 

- An out-door 400 metre speed-skating rink 
for recreational use; 

- Two ice-arenas 

3. Vancouver residents who use the North Shore 
mountains and Garibaldi will have access to better lifts, ski- 
runs and to ski- jump facilities. 


1. 

boost winter sports 
2. 

the city: 


In addition to these advantages, the 
developn\ents in the Garibaldi areas will ensure for that area an 
orderly development plan and an adequate provision of water and 
sewer services. The proposal may also spur the B. C. Railway 
into extending its passenger service across the inlet (at 
Second Narrows) . 

In view of these benefits, the Council's 
members of the Ad Hoc Committee unanimously recommend that 
Council pass the following resolution: 

RESOLVED THAT: 

1. This Council express its appreciation to the 
Vancouver/Olympic Committee for their efforts in 
preparing a proposal to stage the 1980 Winter 
Olympics here, and encourage them to prepare a bid 
for these games to the Canadian and the 
International Olympic Associations; 

2. Council will support the staging of the 
Games here, subject to the following conditions: 

(a) The cooperation and involvement of the 
local residents of areas where facilities are to be 
developed; 


cont 'd . 
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COMMUNICATIONS OR PETITIONS (cont'd ) 
1980 Winter Olympics (cont'd) 

(b) The Planning of all facilities with 
oue consideration for environmental iHipact^aad 
within a framework of long-range plans for the 
orderly development of the areas; 

(c) The cooperation of the Provincial- 
Government in planning and organization; 

i 

(d) Agreement by the Federal Government 
for the minting of special coins to be sold with 
the profit allocated to the capital costs of 
staging the Games; 

(e) Agreement by the Federal Government 
for a Ipan to enable capital projects to proceed 
in advance of the above revenues; 

3. The Provincial Government be requested to 
prepare' development guides for the Alta Lake 
Region as a matter of high priority; 

4. The Mayor be authorized to appoint Council 
representatives to a Steering Committee for the 
further planning of the Games." 


Mr. Ian Howard, from Sports Canada, spoke in explanation of 
some of the views set out in the Special Committee's report. 

MOVED by Aid .Pendakur , 

THAT the following be added as Part 5 of the resolution in 
the foregoing report of the Special Committee: 

"The City of Vancouver financial commitment or obligation 
be limited to a maximum of the cost of the proposed speed 
skating rink and two practice rinks referred to in the 
appendix submitted by the Special Committee". 

- CARRIED 

(Alderman Marzari and Rankin voted against the motion) 

(Appendix referred to is on file in the City Clerk's Office) 

MOVED by Aid. Hardwick, 

THAT after Part2(c) of the above resolution of the Special 
Committee, the following be added: 

"as expressed in reply from a responsible Provincial 
Government Minister in this regard, by August 1, 1973"; 

FURTHER THAT the resolution submitted by the Special Committee 
contained in the above report be approved, after amendments made by 
Council this day are incorporated. 

- CARRIED 

(Aldermen Marzari and Rankin voted against the motion) 

(Part 2(c) now reads as follows: 

"The cooperation of the Provincial Government in planning and 
organization, as expressed in reply from a responsible 
Provincial Government Minister in this regard, by 
August 1, 1973") 
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REPORT REFERENCE 

Engineering Services: 
Complaints 

The Deputy City Engineer gave a report explanation in 

respect of the City Engineer's departmental report dated June 15, 

on the subject of complaints re engineering services, submitted 
to the Council for information. 

MOVED by Aid. Hardwick, 

THAT the City Engineer's report on the subject be received. 

- CARRIED UNANIMOUSLY 

(Copy of the above mentioned 

report is on file in the City Clerk's Office) 

COMMUNICATIONS OR PETITIONS (cont'd) 

5. Save the Entrance to Stanley Park Committee: 
Delegation 

A request was received from the Chairman of the Save the 

Entrance to Stanley Park Committee that representations be 

heard from that Committee before Council takes any action in 

regard to the Burrard Inlet Waterfront guidelines for interim 
development . 

MOVED by Aid. Pendakur, 

THAT the delegation be heard if it so wishes but the 
organization be advised that the Special Committee on Burrard 
Inlet will be reporting to Council on Tuesday, June 26, 1973, 
on guidelines re the area between Thurlow and Richards Streets 
only. 

- CARRIED UNANIMOUSLY 

6. Margaz Enterprises (1968) Ltd., and 
Strata Titles Act: 345 West 10th Avenue 

The Council considered a communication from Margaz Enter- 
prises (1968) Ltd., requesting the City's approval to Strata 
Title the 41 suite apartment property under construction at 
345 West 10th Avenue. It is pointed out that the land was 
acquired for, and the building was planned as a condominimum 
and that the acquiring and planning were completed and con- 
struction commenced before the Strata Titles Act came into 
effect. 

MOVED by Aid. Hardwick, 

THAT the application of Margaz " Enterprises (1968) Ltd., under 
the Strata Titles Act, be approved, subject to application of 
relevant City by-laws. 

- CARRIED UNANIMOUSLY 

7. Park Board Project 'FIND' 
(LIP Program) 

MOVED by Aid. Rankin, 

THAT pursuant to request received, a delegation on behalf 
of elderly citizens, boarding homes psychiatric patients 
and handicapped persons, participating in the Park Board 'FIND' 
program, be permitted to appear before Council on the matter 
of continuation of this LIP project. 


- CARRIED UNANIMOUSLY 
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The Council recessed at approximately 3:45 p.m., and 
following an 'In Camera' meeting in the Mayor's Office, recon- 
vened in the Council Chamber at 4:30 p.m., with the same members 
present . 

BOARD OF ADMINISTRATION, DEPARTMENT AND OTHER REPORTS 

A. BOARD OF ADMINISTRATION 

General Report, June 15, 1973 

WORKS AND UTILITY MATTERS 

This report contains two clauses identified as follows: 

Clause 1: Sewer Separation in the West End 

Clause 2: Water Main Installation - 1973 Capital Budget 

Action was taken as follows. 

MOVED by Aid. Harcourt, 

THAT the recommendations of the City Engineer and the Board 
of Administration contained in these two clauses be approved. 

- CARRIED UNANIMOUSLY 

SOCIAL SERVICE AND HEALTH MATTERS 

MOVED by Aid. Linnell, 

THAT the recommendations of the Board of Administration 
and the Director of Welfare and Rehabilitation contained in 
this report on the subject of Sub-office, 402 West Pender Street, 
telephone and painting, be approved. 

- CARRIED UNANIMOUSLY 

FINANCE MATTERS 

The Council considered this report which contained five 
clauses identified as follows: 

CI. 1: E.F. Senger - complaint on property taxes 
CI. 2: Juvenile Remand: Detention Home Study - 

Greater Vancouver Regional District 
CI. 3: Grant Request: Outward Bound 
CI. 4: Police Pipe Band: Attendance at Waimea 

Highland Games 

CI. 5: Permanent Staff for Family Relations Act Program 
Action on the report is as follows: 
Clause 1 

MOVED by Aid. Volrich, 

THAT the recommendations of the Board of Administration and 
the Director of Finance contained in this clause be approved. 

- CARRIED UNANIMOUSLY 

Clause 2 

MOVED by Aid. Volrich, 

THAT this clause of the report be received for information. 


- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd ) 

BOARD OF ADMINISTRATION 
General Report (cont'd) 

FINANCE MATTERS (cont'd ) 

Clause 3 

MOVED by Aid. Bowers, 

THAT a grant of $5,000 to Outward Bound be approved. 

- CARRIED BY THE 
REQUIRED MAJORITY 

(Alderman Pendakur voted against the motion) 
Clause 4 

MOVED by Aid. Rankin, 

THAT the Police Pipe Band be authorized to attend the Waimea 
Highland Games in Hawaii, October 5th and 6th, 1973, at no cost 
to the City. 

- CARRIED 

(Aldermen Linnell, Pendakur and the 
Mayor voted against the mQtion) 

MOVED by Aid. Linnell, in amendment, 

THAT while in Hawaii the Council assume the expenses 
resulting from the Band playing in the children's hospitals. 

- LOST 

(Aldermen Bowers, Harcourt, Hardwick, Marzari, 
Massey, Rankin, Volrich and the Mayor voted 
against the motion) 

The motion of Alderman Rankin was put and carried. 
Clause 5 

In considering this clause. Commissioner Ryan requested 
that recommendation 1 be altered to read as follows: 

"City Council authorize the hiring of two temporary staff 
in accord with Personnel Department classification, 
effective July 1, 1973, for the purpose of obtaining 
maximum financial reimbursement pertaining to the 
Family Relations Act. The estimated cost of $2,810.00 
for the balance of 1973 to be provided from the 
Contingency Reserve; 

and further that recommendations 2 and 3 be deleted from the 
report . 

MOVED by Aid. Rankin, 

THAT recommendation 1 be approved after being altered as 
suggested above by Commissioner Ryan and reqpmmendat ions 2 and 3 
be deleted from the report. 

- CARRIED UNANIMOUSLY 

PROPERTY MATTERS 

The Council considered this report which contained three 
clauses identified as follows: 

CI. 1: Acquisition N/S 67th Avenue, West of 

Cromwell Street 
CI. 2: Resubidivion of City-owned Lands and sale of 

lots to the Provincial Government S/E corner 

King Edward Avenue and Glen Drive 
CI. 3: Acquisition for Replotting Purposes: 

631 East 5th Avenue 

cent 'd . 
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BOARD OF ADMINISTRATION. DEPARTMENT fc OTHER REPORTS (cont'd) 
PROPERTY MATTERS (cont'd ) 

The Council took action as follows on this report: 
Clause 1 

MOVED by Aid. Rankin, 

THAT the recpmmendations of the Board of Administration 
and Supervisor of Property and Insurance, contained in this 
clause be approved. 

- CARRIED 

(Alderman Pendakur voted against the motion) 

Clauses 2 and 3 

MOVED by Aid. Linnell, 

THAT the recommendations of the Board of Administration 
and the Supervisor of Property and Insurance, contained in these 
clauses, be approved. 

- CARRIED UNANIMOUSLY 


B. DEPARTMENTAL GENERAL REPORT 
June 15, 1973 

WORKS AND UTILITY MATTERS 


The Council considered this report of the City Engineer 
in respect of Robsonstrasse Saturday Mall in which details are 
set out under the following headings: 


Background 

Physical Layout and Operation 
Merchant Support and Street Activities 
Costs 

Source of Funds 


The report concluded as follows: 


"The attached sketch illustrates a feasible layout for a 
Saturday Mall with bus lane on Robson Street between 
Burrard and Thurlow Streets. Although it would cause 
some inconvenience to automobile traffic the proposal 
is workable for the bus and will provide some benefit 
to pedestrians. The merchants have shown some support 
for the mall proposal (including paying recurring costs) 
but are inclined to request that the City bear the 
initial capital costs. 

Because the participation of the local merchants in 
organizing street activities is very important to the 
success of this proposal. Council may wish to approve 
in principle the Robsonstrasse Saturday Mall and ask 
the merchants in the 1000 block Robson Street to advise 
Council what activities and street uses they would be 
prepared to undertake and on what dates they would be 
ready to proceed". 

MOVED by Aid. Bowers, 

THAT the merchants in the 1000 block Robson Street be 
contacted to ascertain if they are willing to form an 

Association for the purpose of operating a street market,^ "■^r.^'o \ 

including the organizing of street activites, payment of \ ^^^^^^ /.f'- 
recurring costs such as public market licenses, and ^ ^^^^^'^^^'^ 

FURTHER, if the merchants so wish in accordance withWhe' 
above, they be advised the Council is prepared to contribute 
$1,000 toward the capital costs. 

- CARRIED 

(Aldermen Hardwick and Rankin voted against the motion) 
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BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd) 

DEPARTMENTAL GENERAL REPORT (cont'd ) 

SOCIAL SERVICE & HEALTH MATTERS 

The Medical Health Officer submitted a report in respect 
of By-laws and regulations governing the sale of food outdoors 
and the following was noted in summary: 

"A, The Health Department could approve the preparation 
and sale of food outdoors if the minimal standards 
required by the City of Vancouver Health By-law 
No. 4387 and the Provincial Food Premises Regulations 
were complied with. 

B. A temporary open air fruit and vegetable market could 
be approved if convenient sanitary facilities, 
including sinks and hot and cold water, were 
available for cleaning purposes in adjacent approved 
food premises. 

C. The sale of prepackaged foods from an approved food 
plant could be approved if proper means of storage 
and protection were provided." 

MOVED by Aid. Hardwick, 

THAT the foregoing report of the Medical Health Officer 
be received for information. 

- CARRIED UNANIMOUSLY 

BUILDING AND PLANNING MATTERS 

The Council considered this report containing five 
clauses identified as follows: 

CI. 1: Development Permit Application #62151: 

8380 Crompton Street 
CI. 2: Development Permit Application #60927: 

1125 West 8th Avenue 
CI. 3: Development Permit Application #62487: 

2730 East 41st Avenue 
CI . 4: HPS Project 

CI. 5: City-owned Land: Skeena 2nd to 5th Avenues 

The Council took action on this report as follows: 

Clauses 1 to 3 inclusive 

MOVED by Aid. Pendakur, 

THAT the recommendations of the Deputy Director of Planning 
and Civic Development contained in these clauses be approved. 

- CARRIED UNANIMOUSLY 

Clause 4 

MOVED by Aid. Rankin, 

THAT the Council do not approve any further extension of 
the UPS project. 

(tabled) 

MOVED by Aid. Hardwick, 

THAT this whole subject, including the motion of Alderman 
Rankin, be tabled pending a meeting of the Council, sitting in 
Committee, for the purpose of a meeting between members of 
Council and appropriate members of staff to pursue the matter 
further in detail. 

- CARRIED 

(Aldermen Bowers and Massey voted against the motion) 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont 'd ) 


DEPARTMENTAL REPORT 

BUILDING & PLANNING MATTERS (cont'd) 
Clause 5 

The Council action in respect of this clause regarding 
City-owned land: Skeena, 2nd to 5th Avenues, is shown on 
page 2 of these Council Minutes. 

C, Area Conservation Report: 

"Time Present and Time Past " 

The Director of Social Planning submitted the following 
report under date of June 14, 1973: 

"One of the most serious challenges to Social Planning is to devise 
methods of minimizing the anxiety of citizens caused by increasingly 

rapid physical and social change. Many of the most dramatic 
controversies in Vancouver in the last five years have resulted 
from concern about change. The continuing anti-growth sentiment 
in the midst of a housing shortage, the heated controversies 
over the Arbutus Shopping Centre, Chinatown Preservation, the 
4 Seasons development, Christ Church Cathedral, Shannon Estate, 
the West End and the False Creek Development all reflect the in- 
tensity of feeling generated by the threat of change to buildings 
and areas in Vancouver. 

Most attempts at preservation of buildings or areas have been 
based on their historic value. This approach deals with a very 
small part of the problem. In the first place, many of the neigh- 
bourhoods most treasured by Vancouver ites such as Chinatown, 
Japantown or Shaughnessy are valued not so much for their buildings 
(which often would not meet historic preservation criteria) but 
for their human qualities and landscapes. In addition, historic 
preservation seeks to freeze development in time and this is 
extremely difficult to accomplish ir. any but a few areas. 

Recognizing that change will take place, the real challenge to 
Social Planning Is to introduce a measure of stability so that 
all that is familiar does not continually vanish; to control 
change so that there is some sense of permanence; to retain 
linkages with the past other than the corpsos of old buildings 
preserved beyond their ability to add to the vitality of con- 
tempory growth surrounding them. 

Dr. Michael Seelig of the School of Planning, University of 
British Columbia was retained as a consultant to outline a com- 
prehensive approach to the problem of conservation that would 
seek to preserve all environmental amenities in selected areas. 
The report entitled, "Time Present and Time Past" was prepared 
in six weeks and suggests new criteria for conservation. It 
identifies important physical, human and natural characteristics 
that should be preserved as well as specific areas which warrant 
consideration for conservation. It urges that a concept of con- 
servation of more than individual buildings should b(2come an 
integral part of t})e physical and social planning process and 
that when preparing or reviewing future plans, conservation in 
the broad terms diijcussed should always be a major consideration. 

Section 5 of the report reviews an arsenal of loqal and planning 
techniques that could be used to assure that those qualities of 
the city that Vancouverlter, most value will be retained. These 
include facade easements (an casement on the exterior of a building) 
easemonuii to prt-j'M iancltjcaping or viewu, protective overlay 
zoning and t>ie transfer of dovolopment rights to o»:hor areas in 
the same vicinity, to mention a few. Experiences m conservation 
in Nf.'w York, Chicaqo, New Orleans, Cincinnati, Ann Arbor, San 
FrnnsiPco, and I'^'^'tland, Maine are reviewed and the applicability 
of various devices are considered. 

Section 3 of the Report outlines the steps necessary to assure 
conservation of areas and recommends actions to be taken by city 
departments . 


cont 'd 
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BOARD OF ADMINISTRATION, DEPARTMENT fc OTHER REPORTS (cont'd ) 
Area Conservation report (cont'd ) 

Some of the suggestions in the Report are already being undertaken. 
For example, the Planning Department has been preparing an in- 
ventory of historic buildings and a concern for conservation is 
already that department's policy. "Time Present and Time Past", 
however, provides a work plan so that efforts by various depart- 
ments in conservation can be approached on a unified basis. 

The Director of Social Planning RECOMMENDS that: 

1. Council receive the Repx^rt, "Time Present and Time 
Past" for information. 

2. The Report be circulated to other city departments, 
boards, agencies, and various citizens groups as well 
as to interested individuals with an invitation to 
respond . 

3. The Report and responses be presented to a joint 
meeting of the Community Development and Civic 
Development committees early in September 1973." 


MOVED by Aid. Hardwick, 

THAT recommendations 1 and 2 of the Director of Social 
Planning set out above be approved; 

FURTHER that the report entitled "Time Present and Time Past" 
be forwarded to the Vancouver Heritage Advisory Board, when 
established, for consideration prior to any discussion by 
Standing Committees. 


- CARRIED UNANIMOUSLY 


D . Report of Standing Committee on 
Social Services, June 7, 1973 

The Council considered this report containing six clauses 
identified as follows: 


Clause 1: Vancouver Youth Hostel, Grant Request 
Clause 2: Joint Provincial-Municipal Committee on 

Integration of Family and Youth Services 

in the City of Vancouver 
Clause 3: Social Assistance - Special Employment Services 

Extension of Community Services Programme 
Clause 4: Lorne Apartments as a Day-care Centre 
Clause 5: Dunbar-West Point Grey Youth Programme: 

Proposed Evaluation Procedure 
Clause 6: Grant Request - New Hope Centre 


The- Council took action as follows: 


Clause 1 


MOVED by Aid. Rankin, 

THAT the recommendation of the Committee contained in this 
clause be approved, after striking the words 'its capital 
improvements programme' and inserting in lieu thereof the words 
'the heating plant'. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 


Clause 2 


MOVED by Aid. Rankin, 

THAT the recommendation of the Committee contained in this 
clause be approved. 

- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd ) 

Report of Standing Committee on 
Social Services, June 7, 1973 (cont'd) 

MOVED by Aid, Rankin, 

THAT, in connection with the procedures outlined in Clause 2 
of this report, authority be granted for the City Clerk to make 
the necessary arrangements to have the proceedings covered by 
a Court Reporter, or like service, in order that a transcript 
of the proceedings may be obtained if later found necessary. 

- CARRIED UNANIMOUSLY 

Clause 3 

MOVED by Aid, Rankin, 

THAT the recommendation of the Committee contained in this 
clause be approved, 

- CARRIED UNANIMOUSLY 

Clauses 4 to 6 inclusive 

MOVED by Aid, Rankin, 

THAT these clauses be received for information, 

- CARRIED UNANIMOUSLY 

E, Report of Standing Committee on C 
Community Development, June 7, 1973 

This report contained three clauses identified as follows: 

Clause 1: Illegal Suites 

Clause 2: Development of Eraser River Lands from 

Arbutus Street to Barnard Street 
Clause 3: Plebiscite on Electoral Reform: 

Date of Voting 

Action was taken as follows: 

Clauses 1 and 2 

MOVED by Aid, Volrich, 

THAT these clauses be received for information, 

- CARRIED UNANIMOUSLY 

Clause 3 

MOVED by Aid, Volrich, 

THAT the recommendation of the Committee contained in this 
clause be approved, 

- CARRIED UNANIMOUSLY 

F, Report of Standing Committee on 
Community Development, June 7, 1973 

MOVED by Aid, Volrich, 

THAT this report on the subject of Government and Electoral 
Reform, be received. 


- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd ) 

G. Report of Standing Committee on 
Environment, June 14, 1973 

The Council considered this report containing three clauses 
identified as follows: 


CI. 1 
CI. 2 
CI. 3 


City Pound - Additional Staff 
Increased Impounding Fees 
Proposed Requirements in Building By-law 
for the Handicapped 


The following action was taken on this report. 
Clause 1 

MOVED by Aid. Linnell, 

THAT the recommendation of the Committee contained in this 
clause be approved; it being understood, however, that dates 
and figures referred to in the clause will be adjusted as 
required in line with the Council's date of approval. 

- CARRIED UNANIMOUSLY 

Clause 2 

MOVED by Aid. Linnell, 

THAT the recommendation of the Committee contained in this 
clause be approved. 

- CARRIED 

(Alderman Rankin voted against the motion) 
Clause 3 

MOVED by Aid. Linnell, 

THAT this clause of the report be received for information. 

- CARRIED UNANIMOUSLY 

H. Report of Special Committee 

re Illegal Suites, June 15, 1973 

The Special Committee re Illegal Suites - Hardship Cases 
submitted the following report under date of June 15, 1973: 


'Th« Committee of Officials has considered the following requests under 
the policy established by Council concerning Illegal Suites - Hardship 
Cases, and reports as follows: 

(a) The following applications recommended for approvnl by thm 
Sub -Committee be approved: 


Gurdarshan & Angela Hansra (tenants), 49 Bast 61st Avenue 
Mr. and Mrs. Godfrey Deepwell (owners), 658 Bast 57th Avenue 
Lulu G. Harableton (tenant), #311 - 1999 Nelson Street 
Alice Gray Moore (tenant), #410 - 1999 Nelson Street 
Ivy Holden (tenant), #310 - 1999 Nelson Street 
Ada A. Hunt (tenant), #211 - 1999 Nelson Street 
Cedric A. Armstrong (tenant), 810 W«st 18th Avenue 
Pearl I. Kitchen (tenant). 448 Bast 30th Avenue 
Slizabeth Farrell (owner), ?741 Graveley Street 


cont 'd . . . . 
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BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd) 


Report of Special Committee 
re Illegal Suites (cont'd) 


(b) the following applications be approved for one year from the date 
of this Resolution: 


Updesh Singh Johal (tenant), 3430 e,-\st 49th Avenue 

James Bowcock (tenant), 2279 Nanaimo Street 

John and Teresa Lau (tenants) , 4709 West 8th Avenue 

Joginder & Surinder Singh (tenants), 454 Bast 43rd Avenue 

Alice Ann Bell (tenant), 2568 Bast 4th Avenue 

Joyce Moore (tenant), 426 West 17th Avenue 

Simon Tang (tenant), 2456 Bast 19th Avenue 

Gracella Fife (tenant), 5142 Fairmont Street 


(c) the following applications be approved for six months from the 
date of this Resolution: 


John S.-\vino (tenant), 217 Bast King Bdward Avenue 
Richard A. Wilki nson (tenant) , 3643 Wust 1st Avenue 


(d) the following application be not approved: 
Gian Aujla (owner) , 3956 Fleming Street 


(e) in respect to the above mentioned, the City Building Inspector be 

instructed to withhold enforcement action and to carry out the policy 
as adopted by Council on December 17, 1963, and as amended by Council 
on November 10, 1964," 

MOVED by Aid, Hardwick, 

THAT the foregoing report of the Special Committee re 
Illegal Suites - Hardship Cases dated June 15, 1973, and con- 
taining clauses (a) to (e) , be approved. 

- CARRIED UNANIMOUSLY 

I. Report of Standing Committee 
on Housing, June 12, 1973 

The Council considered this report which contains two 
clauses identified as follows: 

Clause 1: United Housing Foundation 
Clause 2: Strata Titles Act 

and took the following action. 

Clause 1 

MOVED by Aid. Harcourt, 

THAT the recommendations of the Standing Committee of Council 
on Housing contained in this clause be approved. 

- CARRIED UNANIMOUSLY 

Clause 2 

MOVED by Aid. Harcourt, 

THAT this clause in the Committee report be received for 
information . 


- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd ) 

Applications under Strata Titles Act 
re New Buildings 


MOVED by Aid, Hardwick, 

THAT further applications for approval pursuant to the 
Strata Titles Act and relating to new buildings only, be 
submitted direct to City Council as has been the case to date; 

FURTHER THAT the Board of Administration report to be 
received on policy re Strata Titles Act be submitted to City 
Council rather than to the Standing Committee on Housing in 
order to expedite the matter. 

- CARRIED UNANIMOUSLY 

J. Proposed Public Use Zone 

MOVED by Aid, Hardwick, 

THAT the Departmental report from the Deputy Director of 
Planning and Civic Development, under date of June 7, 1973, 
re Proposed Public Use Zone, be deferred for consideration at 
the next Council meeting. 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid, Harcourt, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid, Harcourt, 
SECONDED by Aid, Linnell, 

THAT the report of the Committee of the Whole be adopted, 

- CARRIED UNANIMOUSLY 

BY-LAWS 

BY-LAW TO AMEND BY-LAW No, 3792 
BEING THE PROCEDURE BY-LAW 

MOVED by Aid, Bowers, 
SECONDED by Aid, Pendakur, 

THAT leave be given to introduce a By-law to amend By-law 
No, 3792, being the Procedure By-law, and the By-law be read 
a first time, 

- CARRIED UNANIMOUSLY 

MOVED by Aid, Bowers, 
SECONDED by Aid, Pendakur, 

THAT the By-law be read a second time, 

- CARRIED UNANIMOUSLY 

MOVED by Aid, Bowers, 
SECONDED by Aid, Pendakur, 

THAT Council do resolve itself into Committee of the Whole, 
to consider and report on the By-law, Mayor Phillips in the 
Chair , 

- CARRIED UNANIMOUSLY 


cent 'd 


Regular Council, June 19, 1973 

BY-LAWS (cont'd) 

By-law to amend By-law No. 3792 
being the Procedure By-law (cont'd ) 

MOVED by Aid, Bowers, 

THAT the following be added as part (d) to Clause 14 of 
the By-law: 

'On the passage of the motion the By-law shall 
then be deemed to have been read the second 
and third times . ' 

- CARRIED UNANIMOUSLY 

MOVED by Aid, Bowers, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

The Committee then rose and reported the By-law complete, 

MOVED by Aid . Bowers , 
SECONDED by Aid, Pendakur, 

THAT the report of the Committee of the Whole be adopted, 

- CARRIED UNANIMOUSLY 

MOVED by Aid, Bowers, 
SECONDED by Aid. Pendakur, 

THAT the By-law be read a third time and the Mayor and 
City Clerk be authorized to sign same and affix thereto the 
Corporate Seal. 

- CARRIED UNANIMOUSLY 

(The By-law received three readings) 


MOTIONS 

Appointment of Project Manager: 
Granville Island 


Notice was called on the following motion by Alderman 
Marzari at the meeting on June 12, 1973, and seconded this 
day by Alderman Rankin: 

MOVED by Aid. Marzari, 
SECONDED by Aid, Rankin, 

THAT the Council request Central Mortgage &, Housing 
Corporation to consult with the City in the hiring of a 
Project Manager for Granville Island and in the setting out 
of the Terms of Reference in connection therewith. 

The motion was put and, - CARRIED 

(Aldermen Hardwick, Massey, Pendakur and 
the Mayor voted against the motion) 


The Council adjourned at approximately 6:20 p,m. 


The foregoing are Minutes of the Regular Council 
meeting dated June 19, 1973, adopted on June 26, 
1973. 




BOARD OF ADMINISTRATION, June 15, 1973 (WORKS - l) 


WORKS & UTILITY MATTERS 

cm ENGTNEfiTl»S REPORT 


RECOMMENDATIONS 

1. Sewer Separation in the West End 


"Provision has been made in the 1973 Sewers Capital Budget for 
$1,000,000 worth of sewer construction work to be carried out in the 
West End as part of the Sewer Separation Program. In order to permit 
pressing work in the West End to proceed and to provide continuity in 
the work program, advance approval of the 1973 portion of the West End 
sewer separation work is required. 

The sum provided for the 1973 portion of this work is $1,000,000. 

I RECOMMEND that $1,000,000 be advanced from the 1973 Sewers 
Capital Budget account 'Sewer Separation in the West End', Reference 
Number 3-05-01." 

Your Board RECOMMENDS that the foregoing be approved. 

2. Water Main Installation - 1973 Capital Budget 

"The following water mains should be replaced prior to 1973 

paving: 

WATER MAIN PROJECT 218 


Street 

Odium Street 
Franklin Street 
St. George Street 


From 

William Street 
Clark Drive 
iU-st Avenue 


To 

Charles Street 
McLean Drive 
/+3rd Avenue 


The Odium and St. George Street installations are to replace 
leaking steel mains; the Franklin Street installation is to replace a 4" 
cast iron pipe which has lost approximately 2/3 of its original flow 
capacity due to its age . 

The estimated cost of this project is $37,000. 

I RECOMMEND that the above listed work under Project 218 be approved 
and that the required $37,000 be appropriated in advance from the 1973 
Capital Budget, 'Provision for Prior to Paving Installations - Unallocated', 
Reference No. 10-26-C3." 


Your Board RECOMMENDS that the foregoing be approved. 


FOR COiiijCIL ACTiOf^ SEE PAGE{S).™.±^ 
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(SOCIAL - 1) 


SOCIAL SERVICE AND HEALTH MATTERS 


RECOMMENDATION 

1. Welfare & Rehabilitation Department - Sub-office - 
402 West Pender Street - Telephone and Painting 


The Director of Welfare and Rehabilitation reports as follows: 


"On May 1, 1973 City Covincil passed a resolution authorizing the Property 
and Insurance Division to rent approximately 4»200 square feet of office 
space at 402 West Pender Street to accommodate the Rehabilitation Section 
of the Single Men's Unit for a period of one year at a rental of $3.00 per 
square foot. 

The Property and Insurance Division advise that the premises 
will be rented fl'om July 1, 1973. 

We were originally advised that painting of the rented space would 
be included in the $3.00 per square foot rental. We are now advised that 
painting is not included. 

Prior to occupancy, it will be necessary to paint the premises 
and the Assistant Director — Construction and Maintenance Division has 
estimated the cost at $2,000. 

It will also be necessary to install 13 local telephone lines 
tied in with the Switchboard at Single Men's Unit, The estimated cost is: 


Telephone installations $150,00 

13 local lines ® $10,50 

per month each — 

$136.50/mo. for period 

July 1 - Dec. 31/73 819.00 

Total telephone costs. 


The Comptroller of accounts advises that funds were not provided 
in the 1973 Departmental budget to cover the above costs and they will need 
to be met out of Contingency Reserve. 

RECOMMENDATION 

That Council authorize an expenditure of $2000 for painting and 
$969 for telephones for rented office space at 402 West Pender and that these 
costs be met from Contingency Reserve," 

YOUR BOARD REC(MffiND6 that Covincil approve the foregoing recommendation of 
the Director of Welfare and Rehabilitation, 


1973 


$969.00 
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Board of Administration, June 15, 1973 .... (FINANCE - 1) 

FINANCE MATTERS 

RECOMMENDATION 

1 . E. F. Senger - Complaint on Property Taxes 

The Director of Finance reports as follows: 

"On February 1st, 1973 Mr. E. F. Senger wrote to City Council 
regardifig arrears of taxes on his property amounting to $16.21 which he 
felt he should not be required to pay because of lack of service received 
during the 1972 Civic Strike. Unfortunately Mr. Senger's letter was 
mislaid in the City Clerk's Office and was only brought to light by his 
second letter of June 6th, 1973, copy also attached. Mr. Senger apparently 
also wrote to the Tax Office and a copy of the letter from the Tax Office 
to Mr. Senger is also attached to this report. 

The $16.21 outstanding appears to represent the penalty resulting from 
Mr. Senger not paying his taxes until August 20, 1972. The Revenue Supervisor's 
letter makes it quite clear that the tax bills were mailed in May of 1972 and 
that payment was accepted at all banks and also at City Hall as usual and no 
alteration was made by Council in the penalty dates. There does not appear to 
be any justification for cancelling the $16.21 on the basis of any error. 
It does appear that Mr. Senger has decided that the $16.21 should be written 
off against costs that he incurred, relative to his property, durinc) the Strike, 
as stated in his letter. 

The concept that property owners in 1S72 did pay taxes for services 
not received was, of course, discussed at that time. However, it was realized 
that the City also realized certain savings during the Strike and that these 
savings benefited the taxpayers. 

I would recommend that no action be taken on Mr. Senqer's canplaint 
and that he be forwarded a copy of this report." 

Your Board RECOMMENDS that the above report of the Director of 
Finance be approved. 

INFORMATION 

2. Juvenile Remand - Detention Home Study - 
Greater Vancouver Regional District 

The Board of Administration reports as follows: 

"A report has been circulated to members of Council entitled, 
'Juvenile Remand - Detention Needs in the Greater Vancouver 
Regional District to 19^6'. This report was prepared by 
P.S. Ross & Partners, Management Consultants, and was received 
by the Board of Directors' of the District at its meeting of 
May 2, 1973- 

The Board of Directors' considered the report in conjunction 
with a covering letter from the Regional Administrative Advisory 
Committee. The last paragraph of this letter reads as follows: 

"In conclusion the Regional Administrative Advisory 
Committee recommends that prior to any action being 
taken by the Board on the Consultants' report that 
discussions be held with the Provincial Government 
for the purpose of: 

1 . Determining the attitude and policies of the 
Province in the treatment of juveniles in 
trouble, particularly the direction to be 
followed in juvenile remand-detention and 
rehabilitation . 

2. Establishing a financial responsibility arrange- 
ment with province-wide application for costs 
associated with the treatment of juveniles." 


cont ' d . . . . 


Board of Administration, June 15, 1973 .... (FINANCE - 2) 


Clause No. 2 (cont'd) 

After having considered the report, the Board of Directors' 
passed the following two resolutions: 

1. That the report entitled "Juvenile Remand Detention 
Needs in, the Greater Vancouver Regional District to 
19^6" be received and that the recommendations made 
in the last paragraph of the letter dated April 17, 
1973 from the Regional Administrative Advisory- 
Committee be approved; and further, that the 
Provincial Government be made aware of the need 

to consider the former Willingdon School for Girls 
as a new Juvenile Remand Detention Home. 

2. That Directors M.S. Evers and M.E. Linnell be asked 
to undertake a review of the Juvenile Remand Deten- 
tion Home report and to meet with representatives 
of the Provincial Government to discuss the points 
raised in the April 17 letter from the Regional 
Administrative Advisory Committee for the purpose 
of recommending a course of action for the Board 

to consider. 

Your Board submits the foregoing report for the INFORMATION of 
Council . 

CONSIDERATION 

3 . Grant Request, Outward Bound 

The City Clerk reports as follows : 

"A grant request for $8,900 from the above organiza- 
tion was included in the Director of Social Planning 's 
report on 1973 Civic Grants, Health, Welfare and Recrea- 
tion, which Council considered on April 10 and 17. In 
his report, the Director of Social Planning stated that 
he considered Outward Bound a fine recreational programme 
but that it should be self-supporting. 

Council on April 17, when considering the grant 
request, and having heard a delegation from Outward 
Bound, passed the following motion: 

MOVED 

THAT a grant of $5,000 be made to Outward Bound of 
B.C. to be allocated for their capital fund drive. 

- LOST (not 
having received the 
required majority) 

A further letter has been received, dated May 28, 1973 
from Outward Bound reiterating their request for Council 
consideration of a grant of $8,900 towards their Bursary 
needs for young people from the City who otherwise could 
not benefit from this programme. 

(The letter of May 28, 1973 from Outward Bound as well as 
a list of Bursaries already granted to Vancouver residents 
this year is appended for information.)" 

Your Board submits the foregoing for Council CONSIDERATION. 
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4. Police Pipe Band - Attendance at Waimea 
Highland Games - October 5 & 6, 1973 

The City Clerk reports as follows : 

"A letter has been received from the Board of Police 
Commissioners dated June 1, 1973 advising that the Police 
Pipe Band has been invited to attend the Waimea Highland 
Games in Hawaii, October 5th and 6th, 1973. The members 
of the band are prepared to accept personally all expenses 
involved and utilize annual leave and overtime leave to 
cover the time required. In addition to participating in 
the Games, the Band will be playing in general and children's 
hospitals and military bases in Hawaii. The Band will be 
in uniform and identified as representatives of the City of 
Vancouver and of the Vancouver Police Force. The Board of 
Police Commissioners, at its meeting of May 17, 1973, 
passed the following motion: 


'Moved : 

"THAT the Police Pipe Band be authorized to attend the 
Waimea Highland Games in Hawaii, October 5th and 6th, 
1973, 


FURTHER THAT City Council be requested to consider 
making a Grant towards the expenses involved in 
recognition of the fact that the Band will be rep- 
resenting and identified with the City of Vancouver 
during its stay in Hawaii." 

Carried . ' 

Your Board notes that Vancouver City Council has previously 
dealt with similar requests as follows: 

July 14/72 Police Motorcycle Drill Team - $200.00 

Seattle Seafair Parade approved 

July 28/72 Vancouver Fire Department Band - $10.00 each 

Penticton Peach Festival approved" 

Your Board submits the foregoing for the CONSIDERATION 
of Council. 

RE COMMENDAT I ON 

5 . Permanent Staff for Family Relations Act Program 

The Director of Welfare and Rehabilitation reports as follows: 

"On February 22, I972 City Council approved hiring two Social Service Assistants lA 
for a temporary period of six months to carry out a review of I400 social assistance 
cases relevant to the Wives' and Children's Maintenance Act (now the Family Relations 
Act) and to create and implement a new system of referral and follow-up between 
our Department and the Provincial Court. On March I6, 1973, City Coiincil approved 
extension of these two temporary positions to June 30, 1973. The cost sharing 
arrangement is on a 50-25-25 basis. 


cont ' d 


Board of Administration, June 15, 1973 .... (FINANCE - 4) 


Clause No. 5 (cont'd) 

To April 30, 1973, the program has achieved the follovfing results: 

Clients interviewed 1218 
New referrals to 

Vancouver Family Court 419 
Referrals (previous 

coni^.acts) 249 
C.U.P.A, referrals 

(Child Welfare Division) l66 
Cases closed or adjusted 269 

The 269 cases closed or adjusted represent a potential 
saving of $45,967,70 per month or $551|6l2,00 annually. 

As a result of the program we are now receiving between $4,000,00 and 
$6000.00 per month on assignment which was not being received prior to November, 
1972, The increased assignments are a direct result of referrals to Family Court, 
initiated by this program. 

The program has been most successful and obviously justifies its continuatiofi 
on a permanent basis. 

It will be necessary to provide certain basic office equipnent for these 
two new permanent staff who have been utilizing makeshift equipnent. The estimated 
cost of 2 desks, 2 chairs and 2 book cases as provided by the Purchasing Department 
is $900,00, 

Cost Sharing 

The Honorable Minister of Human Resources has adArlsed verbally that his De- 
partment will cost share this additional permanent staff on a 50-25-25 basis. 
Written confirmation is forthcoming. 

Staff Costs 

2 Financial Aid Workers I @ 822,00 

Fringe Benefits @ 12% 

Automobile Allowance - 150 miles per 
month @ II0 per mile 

Total 

Less: 

Federal Government Share ® 509^ 
Provincial Government Share ©25^ 
City of Vancouver Share @ 25^ 

Plus non-recurring cost of office 
^ equipment 

Total City Cost 

Availability of Funds 

The Comptroller of Accounts advises that funds for this purpose were not 
provided in the 1973 departmental budget and will need to be met from Contingency 
Reserve. 

Classification of Positions 

It is recommended that the Director of Personnel Services be authorized 
to classify these two permanent positions and that the Board of Administration 
be authorized to approve the classifications, 

Vancouver Municipal and Regional Employees Union 

This report has been discussed with the Business Manager of the Vancouver 
Municipal and Regional Employees Union and he concurs herein, 

S\3mmary of Recommendations 

It is recommended that: 

1) City Council authorize the hiring of two permanent staff in accord with 

Personnel Department classification, effective July 1, 1973, for the purpose 
of obtaining maximum financial reimbursement pertaining to the Family Relations 
Act, The estimated cost of $2,810,00 for the balance of I973 to be provided 
from the Contingency Reserve; 

cont ' d .... 


Balance of 1973 

9,864.00 

1,180,00 

198,00 
11,242,00 

5,621,00 
2,810,50 
2.810,50 

900,00 
3.710.00 


Annual 
19,728,00 
2,360,00 

396,00 
22,484,00 

11,242,00 
5,621,00 
5.621,00 

5.621,00 
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Clause No. 5 (cont'd) 


2) Coxmcil authorize the purchase of office equipment for these two new permanent 
positions in the amount of $900,00 and that this non-recurring amovint be 
provided from the Contingency Reserve; 

- and - 

3) The Director of Personnel Services be authorized to classify these two new 
positions . 


Your Board RECOMMENDS that Council approve the foregoing 
recommendations of the Director of Welfare and Rehabilitation, 
subject to written approval from the Provincial Department of 
Human Resources. 


FOR COUtm AGlOn SEE PAGE(S) ^ 
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PROPERTY HATTERS 


RECOMMENDATION 

1 . Acquisition 

N/S 67th Avenue, West of Cromwell Street 

The Supervisor of Property and Insurance reports as follows :- 

" On May 31st, 1968, Council approved the overall plan of development 
for the S. E, Sector, now known as Champlain Heights; and the 
Supervisor of the Property and Insurance Office was authorized to 
nestotiate for, and acquire, the privately-owned properties within the 
area. Among the properties still to be acquired by the City for re- 
plotting purposes are several lots owned by the School Board. 

The concept approved by Council in I968 took into account school re- 
quirements, and certain areas have been set aside as school sites. 
However, Jt will be quite some considerable time before the City will 
be in a position to make these sites available to the School Board and, 
in the meantime, it is essential that the City obtain title to the 
School Board's property in order to continue the progressive resub- 
division and marketing of the lands in accordance with the original 
plan. Accordingly, the School Board has agreed to sell its lands to 
the City on the condition that the same per acre rate will apply to 
the purchase of the proposed secondary school site by the School 
Board when the City is in a position to make it available. 

The property required by the City is approximately 3.8 acres and the 
School Board has agreed to a price of $65,000.00 per acre. Under the 
circumstances, this is considered to be fair and reasonable. 

RECOMMENDED 

That the Supervisor of Property and Insurance be authorized to acquire 
Lots 1 to 8 of the Westerly portion of Block 20, and Lots 1 to 12 of 
the Easterly k acres of Block 20, District Lots 330 and 331, for the sum 
of $2l|8,566.00 chargeable to Account Code 1*906/270, and that approval 
be given to the sale of the approximately 12.9 acre secondary school 
site in Champlain Heights to the School Board at a price of $65,000.00 
per acre, when the site is av«ilal3le,plus registration fees." 

Your Board Recommends that the foregoing RECOMMWDATTON of the Supervisor of 
Property and Insurance be adopt,ed. 


2. Resubdivision of City-owned Lands and Sale 
Of Lots to the Porvlnclal Government 
--S.E. Corner King Edward" Avenue and 
Glen Drive . 


The Supervisor of Property and Ihsvirance reports as follows 

" On March 20th, 1973, Council approved a report of the Board of 
Administration, dated March 9th, 1973, thereby making certain 
City-owned lands available for purchase by the Provincial Oovemment, 
to be used by low- income families. Tt was pointed out in the Bonrd 
report that certain sites would require survey work and re-subdi vi r^ion 
before the lots coxild be offered to the Oovemment, and among them is 
the site at the S. E. corner of King Edward Avenue and Qlen Drive. 

This particular location has now been surveyed and the City Engineer 
has prepared a subdivision plan for registration in the Land Registry 
Office. It is, therefore. 


BOARD OP ADMINISTRATION, JUNE 15, 1973 


(PROPERTIES - 2) 


Clause 2 Continued 
RECOMMENBED 

THAT the (feyor and the City Clerk, or their deputies, be authorized 
to sign the plan of subdivision of Lots 1 to 5 of Lot 1, E. Half ol 
Block 28, District Lots 391 and 392, Plan 3hO, on behalf ol the City 
oi Vancouver, for registration in the Land Registry Office." 


Your Board recommends that the foregoing RECOMMENDATTCN of the Supervisor of 
Property and Insurance be adopted. 


3. ACQUISITION FOR REPLOTTING PURPOSES 

631 East 5th Avenue 

The Supervisor of Property and Insurance reports as follows: 

"The City presently owns Lots A, 3, i^., 5,8, 9 and 10 in 
Block 93 J D.L. 26l\A, shown on the attached print. It 
has been suggested by the Planning Department that the 
remaining privately-owned lots, particularly - Lots 6 
& 7, be acquired to create a consolidated site with 
261^ ft. of frontage on 5th Avenue for future housing 
purposes . 

Following initial approach by the City, the owner/occupier 
has offered the above property, legally described as Lot 6, 
Block 93, D.L. 264A, and known as 631 East 5th Avenue for 
sale to the City for the sum of $25,000.00 as of May 31st, 
1973, subject to the owners' retaining rent-free pKJSsession 
until August 31st, 1973. This price represents market value 
in the area, plus value to the owner. Although the dwelling 
provides adequate accommodation for the present owner, because 
of its age aind condition, it is proposed to demolish the dwel- 
ling thereon when vacant. 

These premises comprise a single-storey frame dwelling, plus 
a full basement, with a main floor area of 680 sq. ft., 
erected in 1910 on a lot, 33' x 122', zoned RM-3. The dwelling 
contains 4 rooms, 3 plumbing fixtures, has a patent shingle 
roof, patent shingles on the exterior walls and heat is 
supplied by a wood-burning range in the kitchen. 

RECOMMENDED that the Supervisor of Property and Insurance be 
authorized to acquire the above property for the sum of 
$25,000.00 on the foregoing basis, chargeable to Code 
#4954/823 - Property Purchases for Resale Account. 

RECOMMENDED FURTHER, that the Supervisor of Property and 
Insurance be authorized to negotiate the acquisition of the 
remaining privately-owned lands in this block." 

Your Board 

RECOMMENDS the foregoing recommendations of the Supervisor of 
Property and Insurance be adopted. 


FOR COUNCIL ACTIOJi SEE PAGE(S)il££ 
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WORKS & UTILITY MATTERS 


CONSIDERATION 

1. Robsonstrasse Saturday Mall 

The City Engineer reports as follows: 
" BACKGROUMD 

On May 1st, 1973 Council considered a report by the City Engineer and the 
Acting Director of Planning and Civic Development on a proposal for the Saturday 
closure of two blocks of Robson Street from Burrard to Bute Street. Primarily 
because of the problems of detouring the Main-Robson as well as the Davie- 
Kingsway buses, that report recommended that no action be taken on the proposal. 

Cotmcil then requested that the City Engineer 'explore the possibility of 
closing the 1000 block Robson Street, on an experimental basis, for the purpose 
of a shopping mall on Saturdays from 9:00 a.m. to 6:30 p.m. during the coming 
summer J and further that the City Engineer include in his report the question 
of allowing buses to continue to operate in the block during this street closure'. 

PHYSICAL LAYOUT AND OPERATION 

Shortening the proposed closvtre to one block simplifies somewhat the 
problems for automobile traffic and affects only the Main-Robson bus route. 
The attached plan shows how a pedestrian area on Robson between Burrard and 
Thirplow Streets can be roped off on Saturday to allow one open lane for buses 
only, on the north side of the street. Three signed mid-block crosswalks are 
proposed to control pedestrian crossing of the bus lane and minimize disruption 
to buses (7^- minute headways on Saturday), The Provincial Bureau of Transit 
Services is agreeable to a trial of this arrangement. 

Automobile traffic on Robson Street can detovir via Burrard, Alberni and 
Thurlow and thence back to Robson Street. The closure, however, would disrupt 
the last block, and an important link, in the one-way system that complements 
Haro-Smlthe Street. Saturday traffic volume is moderately heavy on Robson and 
the closure would cause congestion and delay on this street, probably from 
Burrard Street back to Granville. 

MERCHANT SUPPORT AND STREET ACTIVITIES 

The merchants in the 1000 block Robson Street and surrounding area were 
contacted individually in person, shown a sketch of the proposal and informed 
of the details. Their reaction and comments were as follows: 

a) 1000 block Robson: - Area of Proposed Mall. 

In favour of trying Saturday Mall (ICXX) hkxk). 38 
Against trying Saturday Mall (1000 block)... 10 
Unable to contact (1000 block) 

Total 51 

b) Adjacent Area: - Because the closure will to some extent disrupt 
local access west of the mall, contact was also made with the 
merchants in the 1100 block of Robson Street and on Thurlow Street. 

In favour of trying Saturday Mall 20 

Neutral about Saturday Mall 17 

Against trying Saturday Mall __6 

Total Contacted ^ 


Con't 
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Clause 1 con't 


Those merchants against the proposal generally cited as reason, traffic 
disruption, the loss of business normally brought into the area by automobile 
traffic, and the loss of the 23 metered parking spaces on the 1000 block of 
Robson Street itself. The merchants who were in favour of the proposal 
generally hoped a rn^n would attract more pedestrians and stimulate business. 
These merchants (in the 1000 block Robson) indicated their willingness to pay 
the recxn'ring costs, but not the initial capital cost of the mall. 

Most of the support for this proposal is, at least at this stage, passive 
only. Since there is no organized merchant group in the 1000 block Robson, 
it is difficult to be definitive about action by the merchants to sponsor 
street activities to make the mall attractive. However, possibilities put 
forward individually by a few of the merchants include merchandise displays 
and outdoor sales, outdoor restaurants and food concessions, and ethnic dance 
and musical entertainment groups, 

COSTS 


The following table sets out the estimated costs for a Satiirday only 
mallAusway on the 1000 block of Robson Street based on the arrangement shown 


on the attached sketch, 

Item Estimated Cost 

Initial Capital Costs 

Bus lane barriers (Rope and Staunchion) $ 290 

Drilling holes in pavement for staunchlons ,. 350 

Pedestrian and Traffic Signs 360 

Total Capital Cost $1,000 

Recvirring Costs 

Mall Installation, Removal and Cleaning 

(each Saturday) o.,..,,,..., $ 175 

Total Cost (1st Saturday) o...,o #1,175 


Recoverable Costs (after trial period) 

Rope, Staunchlons and Sign Materials $ 200 


SOURCE OF FUUDS 

Normally all the costs for a requested street closure are borne by the 
parties initiating the request. However, because of the extra costs to 
accommodate the buses and the experimental nature of this proposal Council may 
wish to provide financial support. 

The Comptroller of Accoimts advises the above costs can be borne by the 
Contingency Reserve Fund, 

SUMMARY 

The attached sketch illustrates a feasible layout for a Saturday Mall with 
bus lane on Robson Street between Burrard and Thurlow Streets, Although it would 
cause some inconvenience to automobile traffic the proposal is workable for the 
bus and will provide some benefit to pedestrians. The merchants have shown some 
support for the mall proposal (including paying recurring costs) but are inclined 
to request that the City bear the Initial capital costs, 

Con't .... 
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Clause 1 con't 


Because the participation of the local merchants in organizing street 
activities is very important to the success of this proposal, Coxmcll may wish 
to approve in principle the Robsonstrasse Saturday Mall and ask the merchants 
in the 1000 block Robson Street to advise Council what activities and street 
uses they would be prepared to undertake and on what dates they would be ready 
to proceed. 

This matter, and the matter of cost-sharing are referred to Council for 
CONSIDERATION." 


FOR COUNCIL ham SEE PAGE(S) 
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SOCIAL SERVICE HEALTH MATTERS 

INFORMATION 

1 . By-laws and Regulations governing 
the Sale of Food Outdoors 


The Medical Health Officer reports as follows: 

'City Council, at their meeting on May 15, 1973, passed the following Motion: 

"THAT the Medical Health Officer report to Council respecting 
by-laws or other regulations regarding the Sale of Food Outdoors." 

At the present time various Federal and Provincial regulations control the 
production, processing, storage, delivery and sale of food for public con- 
sumption. The City of Vancouver Health By-law No. 4387 regulates in particular 
the total food control program within the City. In general, this By-law 
requires that food offered for public consumption with or without charge, 
must be from approved sources and sold or processed from approved premises. 
There are conditions laid down to enable such services as coffee trucks 
and food preparation vehicles of a certain standard to operate within the 

City. (See Excerpts from City of Vancouver Health Bylaw #4387 attached as 
Appendix A.) 

In general, all food premises are required to have the basic facilities of 
hot and cold running water, sinks, hand wash basins and toilet facilities 
available for proper sanitary control. The peddling of meat and fish are 
prohibited under the By-law and only pre-existing licensees by formal Council 
decision are issued f1sh peddling licenses. Provincial Regulations and City 
By-law require that only pasteurized mil k be distributed within the City. 
The Health By-law requires that all meat and poultry (excluding New York 
dressed turkeys) offered for sale or used in commercial establishments bear 
the valid stamp of inspection. Various other agencies control the quality 
of the products being sold, such as eggs, vegetables, etc. 

In December 1970, City Council passed By-law No. 4529 to amend the License 
By-law to further regulate the mobile vending of food within the City. The 
City of Vancouver over many years have incorporated very high standards in 
their Food Control program. The industry on the whole have been most co- 
operative in up-grading their establishments and maintaining high standards 
in total food areas. 

Prior to August 20, 1968, each application for the sale or serving of food 
to the public in other than approved food premises required the approval of 
City Council. The Council on that date instructed the Medical Health Officer 
to carry out certain procedures in regard to these applications. Since that 
date the Health Department has thoroughly investigated each application on 
its merits and attempted to facilitate these outdoor events while, at the 
same time, bringing them up to minimal By-law and accepted Public Health 
standards, which would include sanitary facilities, fly and insect control, 
approved sources of food, garbage and litter control, refrigeration, etc. 

In addition, the Provincial Food Premises Regulations require that Restaurants 
and Caterers obtain a Food Operating Permit before commencing operations. 
This permit requires the following: 

(i) The premises comply with the regulations. 

(ii) Adequate and suitable equipment is available. 

(iii) The operator must satisfy the Medical Health Officer 
that he is competent to operate the business. 

'The Director of Environmental Health has had conversations with various 
Federal and Provincial officials regarding the sale of vegetables in an 
outdoor market, and it would appear that they would not oppose the sale 
of these products if the quality were satisfactory. 


cont 'd . . 
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Clause #1 continued: 


SUMMARY: 


A. The Health Department could approve the preparation and sale of 
food outdoors if the minimal standards required by the City of 
Vancouver Health By-law No. 4387 and the Provincial Food Premises 
Regulations were complied with. 

B. A temporary open air fruit and vegetable market could be approved 
if convenient sanitary facilities, including sinks and hot and cold 
water, were available for cleaning purposes in adjacent approved 
food premises. 

C. The sale of prepackaged foods from an approved food plant could be 
approved if proper means of storage and protection were provided.' 


The Medical Health Officer submits the foregoing report for the information 
of Council . 


FOR COUNCIL ACTION SEE PAGE(S) ..\ 
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BUILDING AND PLANNING MATTERS 

RE CQMMEN D AT I ON S 

1. Development Permit Application #62151 - 
8380 Crompton Street 

The Deputy Director of Planning and Civic Development reports as 
follows : 


"On February 1, 1973, the Environment Committee received a report from 
the Planning Department on the utilization of Street ends along the Fraser 
River for possible look-out mini parks. Four street ends were 
recommended for initial development, i.e. Kerr, Elliott, Crompton and 
Shaughnessy Streets. The committee resolved to seek the advice of the 

Parks Board and further resolved 'That the Director of Planning 

notify Council of any development permit respecting property within the 
adjacent area of the waterfront.' 

A development permit has been received for the demolition of existing 
buildings on a site which abutts Crompton Street end on the east side, 
and the use of a portion of this site for a storage yard for the 
adjoining steel fabricating plant. Provision has also been made for 
overhead cranes, extension of existing trackage and the development of a 
wharf. Although the wharf would extend 10-15' beyond the Highwater Mark, 
the plans indicate that no actual fill would take place beyond the H.W.M. 
Some dredging would, however, be required. Filling would take place on 
existing land and would be approximately 4 feet above this level, at the 
existing shore line. 

The Technical Planning Board at its meeting of May 4, 1973, approved the 
development permit application subject to various conditions outlined in 
Appendix I to this report. These conditions included the provision that 
the application receive clearance of City Council. 

The Vancouver City Planning Commission reviewed this development proposal 
on May 18, 1973, and endorsed the recommendations of the Technical Planning 
Board. 

The construction of a wharf and the occasional tying up of a barge along 
the wharf will have the effect of partially blocking the view to the 
east from Crompton Street end. The development of the wharf would, however, 
improve the appearance of the shore. 

If Council should consider Crompton Street end for a mini look-out park, the 
City, in order to maximize the view of Fraser River activities, could raise 
the elevation of the street end 7 feet above the H.W.M. or could apply for 
a water lot and permission to fill, from North Fraser Harbour Commission. 
It should be noted that the North Fraser Harbour Commission have given 
approval in principal to the applicant, Rhodes, Vaughan Steel Ltd. for the 
extension westerly of the water lot on their adjoining property, subject 
to clearance under the Federal Government's Navigable Protection Act. 

No action with respect to this Development Permit is proposed. Accordingly 
it is 

RECOMMENDED that Council authorize the issuance of Development Permit 
Application #62151. 


(BUILDING - 1) 
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2. 112 5 West 8th Avenue 

Development Permit Application 60927 

Zone: CRM-2 Commercial/Multiple Dwelling District 

Site size; 100' wide x 110' deep 

The Deputy Director of Planning and Civic Development reports a 
follows : 

"This Development Permit Application is for permission to 
construct a building having three floors above the 8th Avenue 
street grade with parking in the basement having access directly 
off the City lane< The main floor is to be used for offices 
and the tvro upper floors for 11 dwelling units^ The building 
is L-shaped having an open courtyard on 8th Avenue, The 
building abuts the east and west side property lines and the 
parking garage structure abuts the City lane. 

The floor space ratio is 1,50 and provision is made on site 
for 31 off-street parking spaces and 1 off-street loading 
space. 

Section 3 of the CRM-2 District Schedule, which regulations 
are subject to special approval by City Council, states: 

'In order to encourage the development of buildings 
designed to take advantage of the steep north facing 
slope the City Council may in its discretion permit 
a building at variance with the regulations set out 
in Section 1 of the Schedule after having received 
the report thereon from the Technical Planning Board 
and after consultation with the Vancouver City 
Planning Commission, In the exercise of its discre- 
tion, the Council shall also have due regard to the 
fol lowing ; 

(a) The provision of private outdoor living space, 
daylight, landscaping, the disposition of the 
required off-street parking and loading 
facilities, the location of the building in 
relation to the site and surrounding streets 
and buildings, and its overall design, 

(b) For buildings approved under this clause only. 
Council shall determine the maximum floor area 
which shall be allowed having particular regard 
to the factors noted above. In no case, however, 
shall : 

(i) the maximum floor space ratio exceed 1,5 
computed as described in Section 1,G, of 
the CRM-2 Multiple Dwelling District 
Schedule and 

(ii) the height of a building exceed 35' nor 
25' measured from the centre line level 
of the nearest street directly southward, ' 

The Technical Planning Board have approved the design after 
advice from the Design Panel, On May 18, 1973, the Technical 
Planning Board recommended the application be approved subject 
to the following conditions: 

(a) Prior to the issuance of the Development Permit, revised 
drawings are to be first submitted to the satisfaction 
of the Deputy Director of Planning and Civic Development 
clearly indicating: 


(1) Clarification that the height of the building does 
not exceed 35 feet nor 25 f-,et measured from the 
street directly southward, 

(2) The provision of building grades. 


cont 'd. 
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Clause No. 2 continued 

(3) Details of the off-street loading and unloading 
space and the off-street parking spaces including 
surfacing, ramp grades and overhead clearances. 

(4) The provision of an easterly elevation of the 
building, 

(5) Details of all landscaping and treatment of the 
open portions of the site with such being first 
approved to the satisfaction of the Deputy Director 
of Planning and Civic Development. 

(b) The off-street parking and off-street loading and unloading 
facilities are to be provided including surfacing in 
accordance with the approved drawings and the relevant 
requirements of Sections 12 and 13 of the Zoning and 
Development By-law within sixty (60) days from the date 

of any use or occupancy of the proposed development and 
thereafter to be permanently maintained, 

(c) All landscaping and treatment of the open portions of the 
site, other than the off-street parking and loading and 
unloading facilities referred to in the preceding condition, 
are to be provided in accordance with the approved drawings 
within six (6) months from the date of any use or occupancy 
of the proposed development and thereafter to be permanently 
maintained , 

The City Planning Commission endorsed the recommendation of the 
Technical Planning Board," 

It is RECOMMENDED that Development Permit Application 6092 7 be 
approved in accordance with the recommendation of the Technical 
Planning Board and City Planning Commission. 


3. Development Permit Application No. 62487 
2730 East 41st Avenue 


The Deputy Director of Planning and Civic Development reports as 
follows : 

" Mr. S. Ruocco for Imperial Oil Limited has filed Development Permit Application 
No. 62487 to alter and to construct a 16 '/24' x 22 '/30' addition to the west 
side of the existing gasoline service station on this site. The addition would 
provide an additional lubrication bay and a storage area. 

The development is located in a C-1 Conanercial District. 

The Gasoline Service Station Policy, as adopted by City Council in October of 
1968, permits alterations and additions to an existing gasoline service station 
at this location. 

The Technical Planning Board and the Vancouver City Planning Commission recommen 
that Development Permit Application No. 62487 be approved in accordance with the 
submitted application, such plans and information forming a part thereof, thereb 
permitting alteration and construction of a 16 '/24' x 22 '/30' addition to the 
existing gasoline service station on this site, subject to the following 
conditions: 

(a) Prior to the issuance of the Development Permit, revised drawings 
are to be first submitted or the submitted drawings amended to the 
satisfaction of the Deputy Director of Planning and Civic Development 
clearly indicating: 

(1) Landscaping to the satisfaction of the Deputy Director of 
Planning and Civic Development. 

(2) Deletion of the one off-street parking space shown at the 
north west comer of the site. 

cont 'd. . . . 
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(3) Details of the garbage enclosure and fencing to be provided. 

(4) Pole sign details. 

(b) The development is to be carried out and maintained in accordance 
with the approved drawings and Section 11(10) of the Zoning and 
Development By-law. 

(c) All landscaping is to be provided within six (6) months from the date 
of the issuance of this permit and thereafter permanently maintained. ' 

RECOMMENDED that Development Permit Application No. 6248 7 be 
approved in accordance with the recommendations of the Technical 
Planning Board and the Vancouver City Planning Commission. 


CONSIDERATION 

4. HPS Project 

The Director of Finance, Director of Social Planning, City Engineer 
and the Deputy Director of Planning and Civic Development report as 
follows ; 

"On March 6, 1973 Council resolved 

'That the Council make no commitment of staff time or 
funds in respect of this project beyond May 31, 1973 


and 


a full report be submitted at that time. 

- CARRIED' 


(The Mayor instructed that the report include financial aspects, 


Background 


The City's participation in the MPS ( I nter- I nst i t i tuiona I Policy 
Simulator) Project was originally approved by City Council in March 1970. At 
that time the participants were the University of British Columbia, the City of 
Vancouver, and the Greater Vancouver Regional District, with major funding 
assistance from the Ford Foundation. 

The City Departments involved were Planning, Social Planning, Finance 
and Engineering with the Director of Planning being the chief City representative 
on the HPS Core Group (management team) and for reporting to Council. 

At a later stage the Province joined the project by naming a provincial] 
representative from Municipal Affairs to the Core Group. More recently, the 
Ministry of State for Urban Affairs became a major participant in MPS, particul 
arly with respect to funding. 


The MPS Project was designed to run for five years and 
almost at the point of having completed three years. 


we are now 


Results to Da t£ 

The work to date can he divided into three sections, specifically model 
development, data gathering, and master computer system development. 

a) M odel Development 

The following models have been or are being developed: 

Populat ion 
Land Use 

Local Government Economic 
Water Qual ity 
Health Systems 
Transportat ion 


Econom ics 


cont ' d 
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Air Qual ity 
Sol id Waste 
Human Ecology 
Capi tal Fac? 1 i t ies 

GIDS (Geographic Information Distribution System) 

These models are in various stages of development, some of them basic- 
ally complete.! A few of the models are presently being used for studies. 

A problem developed In linking them together in a total I I PS model, 
In that the Individual models are so large and complex that getting them to 
run together (inter-actively) is prohibitively expensive. This has led to 
the development of stripped down versions specifically designed to run inter- 
actively on an economical basis. The main thrust of MPS is to determine 
what happens when the various elements of the urban structure interact with 
each other. 

The project therefore has large models of varying degrees of usefulnes 
in studying single functions and is developing a system of models to study the 
inter-active processes. 

At the present time the inter-active set consists of: 

Popul at ion 
Econom ics 
Land Use 
Transportat ion 

with Capital Facilities related but not yet inter-active. 

b) Data 


A great deal of useful data has been acouired for the Project (at thel 
expense of the Project) that is of significant usefulness to the City both on a| 
static and an ongoing basis. Most of this data would not have been qathered by| 
the City itself, for cost reasons. 

c ) C om£u te r _S YS_t em 

An advanced computer data control and model control system has been 
developed for the Project that Is expected to be useful outside the Project. 

The Future 

The future plans for the Project call for further refinement of the 
four interactive models, both from the point of view of internal logic and the 
interactive process. The plans also Include adding many of the other existing 

models to the Interactive set. Further refinement of the large stand-alone 

models has second level priority. 

The Project must also determine where the Project should be housed 
in the future. I.e. problems of Jurisdiction, financial support, who will use 
It and how. MPS also needs two full time senior staff to properly manaqe the 
project for the balance of the five year term. 

Financi al C ons Id era t Ions 

The financial details of the Project, because of the amount of detail,] 
are attached as Appendix I to this reoort. 


Demonst rat ion 

A presentation was made to Council Members (Mayor Phil Hps, Aldermen 
Bowers, Harcourt, Marzari, Linnell, Rankin) on Thursday, June 7th. If the re- 
maining members of Council would like a similar demonstration, wo will be plcasri| 
to arrange one. 


For Consideration of Council 


Does Council wish to continue to participate in the Project for the 
balance of the 5 year term of the Project? " 
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REC0I1MENDATI0N 


5. City-owned Land: Skeena 
2nd to 5th Avenues 


The Deputy Director of Planning and Civic Development reports as 
follows: I 

I 

"Thunderbird Neighbourhood Centre Association have written 
requesting that Lots 106, 107 and 108, Section 28, T.H.S.L., 
being 2nd and 5th Avenues West of the 401 Freeway, now zoned 
for M-2 Heavy Industrial Use, be made into parkland. Skeena 
Terrace Tenants' Association and Hastings Sunrise Action 
Council have written letters of support. (All letters are 
attached) . 

Council members may recall that on April 17, 197 3, they 
considered a report from the Supervisor of Property and 
Insurance (attached) requesting instructions respecting 
the procedure to be taken in the marketing of this property. 

It was moved and carried unanimously by Council, 

'THAT this particular property be offered for sale.' 

Since April 17th, the Property and Insurance Department and 
Planning Department have been working on appropriate guidelines 
for development of the subject property, such guidelines to be 
made part of a sales agreement. The intent of the guidelines 
will be to ensure a high quality type of warehouse industrial 
use that will be a complement to neighbouring uses. 

The Planning Department has reviewed the request from the 
Thunderbird Neighbourhood Centre Association and has con- 
cluded that because of the close proximity of Rupert Park 
and of Sunrise Park, the property is not an appropriate 
site for a park. (See attached map) . 

The Deputy Director of Planning and Civic Development therefore 

RECOMMENDS that the request of the Thunderbird Neighbourhood 
Centre Association to have Lots 106, 107 and 108, Section 28, 
T.H.S.L. made into parkland be denied. 

Before acting on this recommendation. Council may wish to refer 
the matter to the Park Board." 

DELEGATION REQUEST: Thunderbird Neighbourhood Centre 

Association 

NOTE: The requested change in instructions re this land will require 
rescinding - a vote of two-thirds of members present. 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY DEVELOPMENT 

A meeting of the Standing Coiranittee of Council on Community 
Development was held at King Georae Secondary School on Thursday, 
June 7, 1973 at 7:30 p.m. 

PRESENT; Alderman Volrich (Chairman) 

Alderman Rankin 
Alderman Marzari 
Alderman Linnell 

Park Commissioner E.A.S. Robertson 

COMMITTEE 

CLERK ; R. Thompson 

INFORMATION 

This is the sixth of a series of meetings called for the purpose 
of receiving views of citizens and organizations on local 
government. 

The following memorandum lists the persons who made representations 
and main points presented by each speaker. 

1 . Mrs. Margaret Chunn - for herself 

The principle points made by Mrs. Chunn are as follows: 

(i) That institution of ward system is the main reform 
required . 

(ii) The company vote should be abolished. 

(iii) That the Voters' List enumeration be improved and people 
be advised in some way if they are on the list. 

(iv) Qualifications of candidates - should be 19 years of age ; 
12 months residence and havina their names on the Voters' 
Lis t . 

(v) That school teachers be allowed to run for School Board. 

(vi) That persons in hospitals should be provided with ballots. 

(vii) The advanced poll be kept open every evening for two 
weeks . 

(viii) That some form of recall provision be enacted. 

(ix) That ward offices be established. 

(x) That candidates need not live in the ward. 

(xi) That ward Aldermen meet with their constituents once a 
month. 

(xii) A school candidate should not have to have his name on 
the previous Voters' List. 


2. Van-couver Council of Women - Mrs. C. Hanson 

The views of the local Council of Women may be summarized as follows: 

(i) A $200 deposit be required for Mayoralty candidates, refundable 
after receiving 10% of votes of successf'ul candidate. 

(ii) Qualifications for Mayor be - Canadian citizen; resident for 
three years and nomination by 25 voters. That it be 
considered advantageous to have held elected or administrative 
office previously in Vancouver. 

(iii) That there be 18 Aldermen elected at large. 

(iv) That the term of office for Aldermen be 2 years and elections 
be held annually, with k elected each time. 

(v) For Aldermen, a $100 deposit refundable on receiving 10% of 
votes of top successful candidate. 


(cont'd ) 
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Vancouver Council of Women - Mrs. C. Hanson 

(vi) Qualifications for Aldermen - Canadian citizen; resident 
for 2 years and nomination by 25 voters. 

(vii) Election day, within first two weeks in October. 

(viii) That there be five administrative areas of City aovernment: 
"Finance, Fire and Police, General Purposes, Social Service, 

Planning and Development and recreation community and 
cultural activities; each area to be headed by a paid 
administrator. Each area have a committee comprisina the 
Mayor, three Aldermen, and the 'paid administrator', for 
policy making purposes only." 

(ix) Qualifications of voters - should be a Canadian citizen; 
resident for one year. 

(x) All voters be allowed to vote on money by-laws. 

(xi) The corporation vote be eliminated. 

3 . West-End Community Council - Mr. N.C. Read, 1727 Davie St. 

Mr. Read expressed the following viewpoints on behalf of the 
West-End Community Council: 

(i) That there be a full ward system. 

(ii) That wards have a population of about 10,000 to 15,000 
following community boundaries. 

(iii) That there be one Alderman per ward. 

(iv) That the Alderman live in the ward for six months prior 
to election day. 

(v) That Aldermen have full-time status with salaries of 
$10,000 to $12,000 per year. 

(vi) That the term for Aldermen and Mayor remain at two years. 

(vii) That the Mayor be elected at large. 

(viii) That the political affiliation of the candidate appear 
on the ballot. 

(ix) That the company vote be abolished. 

(x) That voters' enumeration be similar to that in the Federal 
election. 

(xi) Election day should be the last Saturday in October. 

(xii) New Council should take office the second Monday in November 

(xiii) There should be no deposit required, but each candidate 
have twenty nominators who live in the ward. 

(xiv) Election expenses to be paid out of City funds should be 
limited to twenty cents (20<J:) per voter, plus free radio 
and T.V. time on equal basis. 

(xv) The Park Board, School Board and Council should be combined 
in one Council with 30 to 45 members. 

(xvi) Civic employees and other employees should be eligible to 
run for office and have Leave of Absence. 

(xvii) There should be local civic offices throughout the City 
available to citizens. 

(xviii) Area staff should have direct contact with, but not be 
controlled by the local ward Aldermen. 


Cont'd. 
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West-End Community Council (cont'd.) 

Mr. Read orally proposed the following means by which 
candidates' expenditures might be controlled: 

"Re - policing 20<: per voter 

That any third party placing an ad in printed medium or electronic 
medium or in making employees available to campaign on behalf of 
a candidate must have written permission of the candidate or his 
agent. It would then be the responsibility of the person accepting 
the ad to cross check with the candidate." 


4. Vancouver Area Council of the New Democratic Party - 
Diana Renton, 1245 Nicola Street 


Diana Renton expressed the following views of the Area 

Council : 

(i) Electors enumeration two months before the referendum. 

(ii) Landlords be required to advise the City of its tenants. 

(iii) A full ward system is favoured. 

(iv) One Alderman for each ward of approximately 10,000 residents. 

(v) A Community Council of twenty elected members should be 
established in each ward. 

(vi) That the Aldermen be a sitting member of the Community 
Council and subject to recall by the City Council. 

(vii) Citizens should be involved in 

(a) Boundaries of each ward 

(b) Responsibilities of Community Council 

(c) Financing Community Councils 

(d) Determining priorities of people for local 

and city -wide development 

(viii) Development permit applications should be channeled 
through Community Councils. 

(ix) Community Councils could initiate zoning changes and 
vote on outside zoning requests. 

(x) Community Councils have exclusive jurisdiction over 
closina residential streets, use of existing buildings 
and designation of park land. 

(xi) Aldermanic salaries should be increased. 

(xii) The Mayor should be elected by the Aldermen from amongst 
themselves . 

(xiii) The ward system should apply to School and Park Boards. 

(xiv) The term should be two years. 

(xv) Election date - earlier in the fall. 

(xvi) Party affiliation should show on the ballot. 

(xvii) That there do not be a money deposit requirement. 

(xviii) That candidates be not required to live in the ward. 
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5. Dr. R. M. Clark - for himself 

Dr. Clark prepared a brief directed toward the eleven questions 
which the Committee asked in its advertising program. In addition 
he made comments and suggestions in other directions. His points 
which he made in the form of recommendations or suggestions are 
set out. 

(i) The number of Aldermen be increased to eighteen. 

(ii) The term of office be three years. 

(iii) Elections be held annually; with one-third elected each time. 

(iv) Twelve Aldermen be elected at large; six by wards. 

(v) There should be one Alderman for each ward. 

(vi) Residence in the ward should not be a requirement. 

(vii) The Park Board, if elected, should be elected at large. 

(viii) An elected Park Board is not favoured and Council and Park 
Board should study the taking over of park functions by 
the Council. 

(ix) The School Board should be elected at large. 

(x) The School and Park Board terms of office should be three 
years . 

(xi) The School Board might be increased to twelve members. 

(xii) Position of candidates names on the ballot should be 
determined by LOT. 

(xiii) That Council fill the vacant position on the Board of 
Administration . 

(xiv) That the Mayor, Deputy Mayor and Chairman of Committees 
meet monthly with the Board of Administration. 

(xv) That there should be four Standing Committees with nine 
members on each. 

(xvi) That "party affiliation" or "independent" be placed on 
the ballot. 


The meeting adjourned at approximately 9:45 p.m. 


******** 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON SOCIAL SERVICES 


June 7 , 


1973 


A meeting of the Standing Committee of Council on Social 
Services was held in the #1 Committee Room, third floor. City 
Hall, on Thursday, June 7, 1973 at approximately 1:40 p.m. 


PRESENT : 


Alderman Rankin (Chairman) 
Alderman Linnell 
Alderman Marzari 


ABSENT : 


Alderman Hardwick (Civic Business) 


CLERK : 


M. Kinsella 


RE COMMENDAT I ONS 

1 . Vancouver Youth Hostel, Grant Recpjest 

The Committee had for consideration a letter dated May 25, 
1973 from the Canadian Youth Hostel Association requesting a grant 
of $5,000 towards capital improvements at the hostel which is 
located in Jericho Park. Mr. Peter Cox, Executive Director, 
Canadian Youth Hostels Association, appeared in support of this 
request . 

It was noted that the capital improvements would cost approxi- 
mately $20,000 and $15,000 of this has been received in grants from 
other auspices ($10,000 from the Vancouver Foundation and $5,000 
from the Chris Spencer Foundation) . These capital improvements 
would increase the hostel's accommodation from its present capacity 
of 170 beds to 240 beds. In addition, the cafeteria-kitchen is 
being renovated to provide a full catering service to those staying 
at the hostel and a steam-boiler has been installed. Mr. Cox 
stated that full catering services are required because of the 
hostel's distance from restaurant facilities. 

(Council on February 6, 1973 took no action on a grant request 
from the Canadian Youth Hostel Association for a grant of $10,000 
on a matching basis with the Canadian Youth Hostel Association, 
Pacific Region, for capital improvements to the Jericho hostel.) 

Mr. Butterworth, City's Hostel Co-ordinator for the city's 
Travelling Youth Programme, advised that the programme has already 
experienced difficulty in finding sufficient accommodation for 
youth and therefore he is in favour of the proposal of the Vancouver 
Youth Hostel to increase its bed capacity. 

RECOMMENDED that City Council approve a grant to the Vancouver 
Youth Hostel of $5,000 towards its capital improvements programme. 
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2 . Joint Provincial-Municipal Committee on Integration of 
Family and Youth Services in the City of Vancouver 

The Chairman advised that he will be co-chairing the above 
Committee with Ms. Rosemary Brown, M.L.A. , Vancouver-Burrard . The 
Minister of Human Resources has suggested that the Committee com- 
prise three members of the Legislative Assembly and three Aldermen 
from the City of Vancouver. The Chairman suggested that the other 
members of the Standing Committee on Social Services sit on this 
Special Committee. He advised that public meetings have been 
arranged for June 20 and June 28 at 7:30 p.m. in the #1 Committee 
Room, third floor. City Hall. 

RECOMMENDED that Alderman Marzari and Alderman Hardwick join 
Alderman Rankin as City representatives on the Joint Provincial- 
Municipal Committee on Integration of Family and Youth Services 
in the City of Vancouver. 

3. Social Assistance - Special Employment Services - 
Extension of Community Services Programme 

The Director of Welfare & Rehabilitation submitted to the 
March 1, 1973 meetings of the Standing Committee on Social Ser- 
vices a report on the above programme. This report requested a 
number of staff be made available for this programme to handle 
the anticipated workload. At that time, the Standing Committee 
on Social Services referred this report back to the Director of 
Welfare & Rehabilitation with a request that he discuss this pro- 
gramme with the Vancouver Opportunities Programme and Canada 
Manpower for report back at a later date . 

Your Committee this date had before it a further report 
from the Director of Welfare & Rehabilitation on the Social 
Assistance - Special Employment Services - Extension of Com- 
munity Services Programme. Mr. Boyd in his report stated that 
the anticipated workload increase because of this programme has 
not materialized. In fact, since March 1, 1973 only three 
placements of social service recipients have been made under 
this programme. In discussing this programme with the Committee, 
Mr. Boyd stated the reason for the lack of results is that par- 
ticipation in this programme is limited to Municipal governments 
and private non-profit agencies undertaking to provide a Community 
service. Many of these agencies would like to hd re assistance 
under this programme but are limited through lack of funds. Mr. 
Boyd is currently discussing with City Departments and the Park 
Board the possibility of their employing social assistance 
recipients under this special programme. 

Your Committee in considering this matter felt strongly that 
the Social Assistance - Special Employment Services - Extension of 
Community Services Programme should be extended to private indus- 
trial and commercial enterprises to provide the greatest possible 
work opportunities under the programme. 

RECOMMENDED that Council receive the attached report from the 
Director of Welfare & Rehabilitation on Social Assistance - 
Special Employment Services - Extension of Community Services 
Programme for information. 


cont ' d 
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FURTHER RECOMMENDED that Council request the Minister of Human 
Resources to strongly consider extending this particular programme 
to all sectors of the business community. 


INFORMATION 


4 . Request from Neighbourhood Services Association to Use 

Lorne Apartments, 1150 Nelson Street, as a Day-Care Centre 

I 

Mrs. M. Courvoisier and Mr. R. P. Morley, Gordon House 
Neighbourhood Services, appeared in support of their letter of 
May 7, 1973 with respect to the use of the City-owned Lorne Apart- 
ments as a day-care centre. 

Your Committee also had for consideration a report from the 
Supervisor of Property & Insurance on this request. In his report, 
the Supervisor of Property and Insurance stated that the Lorne 
Apartments were acquired by the City in May, 1967 as part of the 
West End School and Park Site #7, which consists of all the lots 
in Block 22 and the major part of Block 23 which are being 
acquired on a long range basis. All of the lots in Block 22 
have been acquired as well as a large portion of the lots in 
Block 23. 

It was noted that City Council in June, 1969, when considering 
a request from the Board of Parks & Public Recreation that the 
remaining structures in Blk . 22 be demolished to allow Park develop- 
ment to proceed, resolved "That the Park Board be advised that 
Council is not willing to allow demolition of these buildings at 
the present time." The concern of Council was the depletion of 
the older housing stock in the West End. 

The Supervisor of Property & Insurance further advised that 
the Lorne Apartments, which is a two-storey building, contains 16 
suites, which provide accommodation for 20 persons, including six 
old-age pensioners and a widow. In view of the shortage of resi- 
dential accommodation of a similar type in the West End, the Super- 
visor of Property & Insurance is not in favour of the Lorne 
Apartments being used as a Day-care Centre. He, however, submitted 
the following alternative proposal for consideration: 

"Lots B, C, and D, Blk. 22 

Corner of Thurlow and Comox Streets 

lot B of Lots 10 & 20 Is at th« momwit vacant. On lot C. there 1p n. 
houne known as IIP** Thurlnw Street 'currently ocouT>1e<l an a one-family 
dwelllnp which ia to he vanftte<1 Jiine 30, On ad,1an*mt Tot "n, 

known an ll?"? Thurlow Street Is another one- family riwoll In^r. Both thone 
bulldlnP-s were constructed about 1900 and are in a relatively deterlorateel 
condition. 

If thene two dwellings were demollehed (which would reoulre the re- 
location of one family only, then the three parcel b tofrether with a 
10-ft. lane to the Went, could pi«ovide n nite 9fi.?^' ^ for une by 
the Neighbourhood Servlcen Annoolntlon. They miffht porhapn make une of 
one of the exlntin^ hounen on a nhort term banin, or connlder orentlnff 
a prefabricated build tnff on the site, either of whioh, in my mind, 
would be preferable to diaruptinff the Tome Apartmentn. 

lot A of 19 & 20 hnn not been included in thin nuffffontion aa it la « 
nlifi^itly Ifirffer dwelling converted into 3 nuiten. 


cont ' d 
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A delegation from Gordon House Neighbourhood Services put for- 
ward for the Committee's consideration their reasons for favouring 
the Lorne Apartments for use as a Day-care centre — it is adjacent 
to a park site and a school playground. They also felt that it 
would be less costly to renovate the Lorne Apartments than to 
demolish the existing buildings and erect a temporary structure 
on the alternate sites proposed by the Supervisor of Property and 
Insurance . 

Miss I Fairley, Acting Director, Community Care Facilities 
Licensing, strongly supported the need for Day-care facilities in 
the West End which, up to now, have been very make-shift. Miss 
Fairley stated that as she had not inspected the Lorne Apartments, 
she was unable to comment on its suitability or otherwise for use 
as a Day-care Centre. 

The Committee expressed a desire to have a more accurate 
estimate from Gordon Neighbourhood House on the renovation costs 
of the Lorne Apartments . 

It was also noted that Gordon Neighbourhood House offered to 
assist in the re- location of tenants from the Lorne Apartments. 
The Supervisor of Property & Insurance commented that the West End 
Senior Citizens High-rise is nearing completion and it is City 
policy that where persons are displaced for civic projects, the 
Senior Governments be requested to give these people priority in 
a public housing project. 

RESOLVED to defer consideration of this matter pending receipt of 

(a) A report from the Acting Director of Community Care Facilities 
on the suitability of the Lorne Apartments for a day-care 
centre ; 

(b) Report back from Gordon Neighbourhood House on 

(i) the suitability of the Lorne Apartments for Day-care 
following detailed inspection of the interior. (It 
was suggested they contact Mr. Cotgave of the Property 
and Insurance Office who will arrange for the inspec- 
tion . ) 

(ii) detailed estimates of renovation costs of the Lorne 
Apartments for both long-term and short-term use as 
a day-care centre, such estimates to include those 
renovations necessary to meet City by-laws. 

(iii) suitable accommodation available for relocation of 
the tenants of the Lorne Apartments . 

(c) Report from Mrs. Courvoisier, in her capacity as a School 
Trustee, on the expected completion date of the new school 
building on a portion of Block 22 . 

FURTHER RESOLVED that when the Committee is again considering this 
matter, a Commissioner and a staff member from the Board of Parks 
and Recreation be invited to participate in the discussion with 
particular reference to the Park Board's short and long range 
policy on day-care centres being located in parks. 
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5. Dunbar-West Point Grey Youth Programme - 
Proposed Evaluation Procedure 

At its meeting on May 10, 1973, the Standing Committee on 
Social Services recommended Council approval of a number of recom- 
mendations from the Director of Social Planning re the Dunbar-West 
Point Grey Youth Programme subject to the Director of Social Plan- 
ning submitting as soon as possible the proposed evaluation proce- 
dure for this project. 

Under date of June 7, 1973 the Director of Social Planning 
submitted for the Committee's consideration the proposed evaluation 
procedure with respect to this programme. The Committee discussed 
the report with Mr. D. Purdy of the Social Planning Department and 
suggested some changes mainly: 

(a) the deletion of the word "concrete" from the heading 
of part A in the Director of Social Planning 's report 

to make it read "Objectives for Both Programme Activities 
and Individual Youths Will be Established" and 

(b) the addition to part A of the aforementioned report of 

a further item to be numbered (6) and to read as follows: 
"to use their resources as called for". 

It was noted that the Director of Social Planning will be re- 
porting back to the Committee in November on the results of his 
evaluation of this programme. Your Committee 

RESOLVED to receive the report of the Director of Social Planning 
on Evaluation - Dunbar-West Point Grey Youth Programme. 


6 . Grant Request - New Hope Centre 

Mrs. Chisholm appeared before the Committee in support of her 
grant request for funding of the New Hope Centre. This centre, 
which is located at 217 Dunlevy Street, is operated and financed 
solely by Mrs. Chisholm, her husband and other members of the 
family. The Centre provides a drop- in service to East End resi- 
dents every afternoon and evening and provides a referral service 
for people with problems. The centre deals mainly with alcoholics 
who are referred by Probation Officers and the Alcoholics Foundation. 
In addition, it maintains close liaison with the Narcotic Addiction 
Foundation . 

Mrs. Chisholm stated that while the prograinme is mainly for 
alcoholics, it is open to all residents of the area on low-income 
or social assistance. The grant request is for $288.16, made up 
as follows: 


rent 
phone 
Hydro 
Food 


$135 .00 


Transportation 
(Mrs. Chisholm and • 
family to and from 
centre) 


10.66 
7 .10 
87 .40 
48.00 


TOTAL: $288.16 


cont ' d 
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Clause No. 6 (cont'd) 


RESOLVED to refer the grant request of the New Hope Centre to the 
Director of Social Planning for report back with a recommendation 
on the grant request of $288.16, including an evaluation of the 
services provided by the centre. 

FURTHER RESOLVED that the Director of Social Planning include in 
his report a breakdown of the total services similar to the New 
Hope Centre in the Downtown East Side area, such breakdown to 
include details of City funding of these services. 


The meeting adjourned at approximately 3:10 p.m. 


FOR COUNCIL ACTiON SEE PAGE(S)..Af — — • 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY DEVELOPMENT 


June 7, 1973 


A meeting of the Standing Committee of Council on Community 
Development was held on Thursday, June 7, 1973 at approximately 
3:30 p.m. in the No. 2 Committee Room, third floor. City Hall. 

PRESENT: Alderman Volrich (Chairman) 

Alderman Marzari 
Alderman Rankin 

ABSENT : Alderman Harcourt 

COMMITTEE 

CLERK : R. Thompson 


The Minutes of the meetings of March 29, April 5, April 12, 
May 16, and May 17, 1973 were adopted. 

INFORMATION 


1 . Illegal Suites 

On March 20, 1973, Council extended thrs expiry date for 
development permits for illegal suites in RS-1 areas upon appli- 
cation to December 31, 1974 and in other areas to the same date, 
where a satisfactory standard of accommodation is provided with 
respect to ceiling height, plumbing and general suitability. 

Correspondence from the Vancouver Housing Association dated 
April 19, 1973 and January 29, 1973 was introduced, in which the 
Association asked consideration for the relaxation of By-laws to 
permit the use of unused or under-used spaces in Single Family 
Residential areas for the accommodation of pensioners — the 
Association offered to act as rental agent for accommodation for 
such properties. 

On June 6, 1973, the Director of Permits & Licenses prepared 
a memo which was submitted to the Committee and which set out 
salient points in connection with the past and present illegal 
suite policy: 

"Resume - Illegal Suite Policy 

Th« lll«gal tultas In eh« RS-1 ar««fl fall Into three main catagorlaat 

(1) Those permitted to remain under the RS-1 moratorium - dealt with 
by the Technical Planning Board. 

(2) Those permitted to remain under City Council Hardship Policy. 

(3) Those permitted to remain under City Council Parent Suite Policy. 

The total number Involved at, a very rough guess, are about 2,500 plus 
an unknown number not detected. 

cont ' d .... 
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(*) RS-1 Areas; 

(1) The Installation of basement suites Is prohibited under the 
RS-1 District Schedule of the Zoning and Development By-law. 
The By-law permits the Technical Planning Board to allow the 
retention for a Itnilted period of time all suites Installed 
prior to June 18, 19S6 nnd continuously occupied since then. 
The number Involved is approximately 1,200. It is this group 
for which Council approved the moratorium. 

(2) Hardship Policy: 

This policy applies to either owner or tenant and the owner 
does not need to be an occupier, and such premises are almost 
all located in RS-1 areas. All applications are reviewed by 
the Hardship Policy Committee who make recommendations to 
Council. Approximately 1,647 applications have been dealt 
with between 1965 - 1972, some 900 - 1,000 are still occupied 
under this policy. 

(3) Parent Suites: 

Council has instructed that in the event of parent suites, 
the owner fill out a declaration each year that they have a 
suite containing tholr parents and then the Department with- 
holds enforcement of the By-law. The reverse of this sit- 
uation does not apply where parents who are the registered 
owner, can have their children living with them in an Illegal 
suite. The number Involved in the parent suite situation is 
approximately 275, 

(b) Other Than RS-1 Areas: 

The Technical Planning Board, since 1956, has had the authority 
to permit the conversion of buildings in these areas to multiple 
occupancy on a "llfo. of the building" basis or for the retention 
of exlstlnr: conversions on a "limited period of time" h-'fis. 
The Technical Planning Board endeavoured to obtain improvements 
in the "limited period of time" group prior to the moratorium. 
The moratorium has resulted in merely extending the approved 
life of thfe accommodation further and with no demand being made 
for Improvements. 

In August 1960 strong representation by property owners resulted In 
amendments to the Zoning and Development By-laws removing the dis- 
cretionary power of the Technical Planning Board to consider any 
conversion to multiple occupancy in an RS-1 district and later the 
City Cliarter was amended to prohibit any construction for multiple 
occupancy in a One Family Dwelling District. This amendment, as do 
all amendments to the By-law and to the Charter apply City wide." 

The Chairman, in a report to the Committee, reviewed the 
background of the question before it and drew to the attention of 
the Committee some courses of action which appear to him to be 
available to the Committee 

" COURSES OF ACTION FOR CONSIDERATION 

1) Restore the discretionary authority of the Technical 
Planning Board to pormlt limited conversion In R.S.I 
areas with appropriate criteria being established for 
oxerclsini? its discretion - some are set out in Dr. Bryson's 
memo. This will require a Charter Airondment. 

In considering the matter of notification to surrounding 
neighbours I would recommend the following procedure: 

cont ' d .... 
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a) The Technical Planning Board should consider an 
application on its merits in accordance with criteria 
established and decide if it should have provisional 
approval . 

b) If such approval is given, notification should be 
given to surrouiiding property owners requiring them 
to give notice of their objections, if any, and 
reasons therefor, vvitliin a 21 day period, 

c) Upon receipt of any objections the matter can be 
further considered by the Technical Planning Board 
or referred to this Committee, or Council, with its 
recommendation . 

The purpose of such a procedure would be to discourage what 
may be "spurious" objections. Tlio alternative, of coui-sc, 
is to give notice in the first instance before the Teeiiiiiral 
Planning Board considers the matter but if this process; 
Is used specific criteria should be established for consid- 
eration of the objections so that the matter is not left 
to subjective judgment. 

The guidelines should, among other things, specify the 
minimum sizes of suites and other standards, 

2) Special consideration to senior citizens and handicapped 
as part of the guidelines to be followed by tlie Teclinieal 
Planninji Hoard. Provision should bo made to encourage 
favourable consideration of conversions which arc designed 
and Intended for use by 'senior citizens and handicapped 
persons . 

3) Existing illegal suites covered by present moratorium: 
These should be required to apply for approval from the 
Technical Planning Board employing the criteria establish- 
ed for it. For those illegal suites meeting the criteria 
they should be given a permit or made legal. For those 
not meeting the Board's approval enforcement procedure 
should be invoked to discontinue use, A j)eriod 

of time, say 2 years, should be provided for these 
applications to be received and processed, 

4) Hardship policy: Guidelines should be considered to bring 
a clearer definition to this policy and the policy should 
be left to the discretion of the Technical Planning Board 
or the Hardship Committee to deal with and appeals from 
their decisions, or applications they consider necessary 
being presented to Council, 

5) Parent suites: There does not appear to be any real 
justification to allow children to live with parents, but 
not the reverse. This policy should be extended to also 
permit children to live with parents in appropriate suites, 

6) Assessment approach: In conversions permitted under new 
regulations there may be merit in applying a "revenue 
approach" to the added value of the accom;iiodation, apart 
from the straifjht market value approach. This might serve 
both as a control measui'e and as a means of added revenue 
to the city, 

7) Comments of interested groups should be invited under the 
auspices of the Committee, together with comments of 
Planning and other Departments, including the Legal 
Department, as to necessary Charter changes," 

A brief was submitted by Joan Adams proposing, amongst othe 
things : 

(a) the abolition of the Single Family Zone in favour of encour 
aging rental suites in private homes anywhere in the City; 


cent ' d 
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(b) setting up of a renovation fund with a similar formula to 
public housing funds and making loans on the stipulation 
that the money will be used to develop or improve suites 

in homes providing the rents charged are moderate and rigid 
standards of need are met; 

(c) that on such accommodation, a limit be placed on the annual 
increase in rent and evictions be subject to a Review Board. 

During the discussion, a number of points were raised by 
members of the Committee, as for example: 

(i) that tax concessions may be used as a means of encouraging 
provision of living accommodation in private homes; 

(ii) that the application of the regulations should be such 
that areas or communities may decide to opt out of city- 
wide regulations; 

(iii) that some endeavour be made to moderate rent increases 
for accommodation provided under any illegal suite policy; 

(iv) opinion was divided as to whether regulations should 
spply to the whole city with areas being allowed to opt 
out or whether they should apply to such areas where regu- 
lations were requested' 

(v) it was considered important that more accommodation 
should be provided for senior citizens, handi-capped 
persons, in-laws, and students. 

RESOLVED that a staff committee of appropriate officials, including 
the Director of Permits & Licenses, the Director of Planning and 
Civic Development and the Corporation Counsel be asked to consider 
the submissions made to the Committee this day and the views 
expressed by the Committee members and report back to this Com- 
mittee with proposals for the encouragement of the creation by 
conversion and the use of additional separate living accommodation 
in private homes particularly for senior citizens, handi-capped 
persons, in-laws, and students and report on the two alternatives 
of 

(a) the application of the proposals to the whole city with 
provision for areas to opt out, or 

(b) the application of the proposals to areas of the city as 
requested by persons in these areas. 

The Committee of officials be asked to consider in its report, 
regulations governing standards of accommodation and the question 
of means by which the rents charged may be taken into account at 
the time approvals are granted and to report on recommended pro- 
cedures and By-law and Charter changes involved in their recom- 
mendations . 

FURTHER RESOLVED that a public meeting be held to secure reactions 
to proposals to be developed and reported on before they are 
implemented . 
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2. Development of Fraser River Lands From 
Arbutus Street to Barnard Street 


RESOLVED that the report dated May 24, 197 3 from the Deputy Director 
of Planning on current information with respect to the Fraser River 
lands and the Greater Vancouver Regional District policy related 
to the development of the subject lands be received and it be con- 
sidered by the Committee at, or after, its meeting of July 5, 1973 
with the residents in the area affected. 


RE COMJMENDATI ON 

3 . Plebiscite on Electoral Reform - Date of Voting 

The Returing Officer advised the Committee that arrangements 
have been completed for the reservation of polling places throughout 
the City for holding the plebiscite on Electoral Reform on Wednesday, 
October 24, 1973. 

RECOMMENDED that the Council approve the date of October 24, 1973 
as the day for taking the vote of the electors on the plebiscite 
re Electoral Reform. 


The meeting adjourned at approximately 5:30 p.m. 



REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON ENVIRONMENT 


JUNE 14th. 1973 


A meeting of the Standing Committee of Council on 
Environment was held in No. 2 Committee Room, City Hall, on 
Thursday, June 14th, 1973, at 10:00 a.m. 


PRESENT : 


Alderman Linnell 
Alderman Massey 
Alderman Pendakur 


(Chairman) 


ABSENT: 


Alderman Gibson (Lejive of Absence) 


COMMITTEE 
CLERK: 


H. Sugrive 


Adoption of Minutes 

The minutes of the meeting of May 24th, 1973, were 

adopted. 


RECOMMENDATIONS 


City Pound - Additional Staff 

The Committee considered the following report from the 
Board of Administration: 


On April 10, 197!^ City Council adopted the following 
recommendations of tl»e Standing Coimaittee on Environment :- 

"That the Council qrant an additional sum of $50,000 
towards the Pound budget for 1973, exclusive of 
capital costs. 

That the Director of Permits & Licenses report back as 
to how best the allocated money could be spent and 
what would be the capital requirements ." 

The Director of Permits & Licenses reports as follows :- 

"I suggest that there are two methods whereby the 
additional $50,000 can be best allocated for the operation 
of the City Pound which are noted below. It is assumed 
that the $50,000 is an annual increase in the Pound 
operation. Therefore, costs shown in this report 
indicate both the pro-rated amount for 1973 and the 
estimated costs for a full year. 

Alternative #1 - Increasing Permanent Staff 

The report which was approved by the Standing Committee 
on Environment and also by City Council entitled "City 
Pound - Additional Staff" dated January 16, 1973, 
recommended that one additional Pound Officer and one 
Clerk be added to the Pound staff and that the Pound 
Officers be deployed on a seven day basis. These 
clianges and additional staff would increase the patrol 
coverage by 40% and the annual recurring costs are 
estimated at $18,259 and the non-recurring cost to 
purchase a new Pound truck la $6,500 - TOTAL $24. 759 
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With the additional funds which have now been approved 
by City Council, more Pound Officers can be hired. If 
a total of three over the present establishinent were 
hired, and a second additional Pound truck were purchased, 
the total estimated cost would be as follows :- 


3 additional permanent Pound Officers $25,400 
1 Clerk (less allowance for temporary 

clerical help) 5,267 

Telephone Answering Unit 492 

Increased truck Maintenance & Rental 6,000 

Uniforms, Supplies and Lockers 1 . OOP 

Total Annual Recurring Costs $38. 159 

New and Non-rccurrinq Costs 

Purchase two trucks with radios $13, 000 


The estimated cost for 197 3 (June - December) 
would be $22,300 plus $13,000 for two trucks:- 

TOTAL $35, 300 


With the additional three Pound Officers and the change 

in days of work as recommended in the January 16, 1973 

report, the patrol coverage as provided by the Pound 

would bo increased 80% above the present level. The 

January 16, 197 3 report also recommended that coverage 

be provided on Saturdays and Sundays which is not presently 

being proviUod. It would also be desirable to have 

patrol coverage during Spring and Summer months from 

7:00 am through to 8:30 pm or 9:00 pm, i.e. during daylight 

hours. 


Alternative T*2 - Use of Temporary Pound Officers 

In addition to the new Pound Officer, Cleric, truck and 
change in working hours to provide seven day coverage 
as approved in the January 16, 1973 report, four 
temporary Pound Officers would be hired for a period 
of six months from April 1st to September 30th. 
The dog problem is most apparent during this period 
of the year. 


The costs would be as follows :- 


Salaries, including Fringe Benefits 

for 4 temporary Pound Officers $17,081 

Rental of two trucks 3,180 

Adjustments and Clean-up of trucks 450 

Two Personal Paging Units for 6 months 252 

Uniforms, Supplies and Lockers 800 

Total Estimated Annual Cost for 

Temporary Help $21,763 

Estimated Cost as per January 1973 

report $18,259 

Total Estimated Annual Recurring Cost $40,022 

Non-recurring Costs (New Truck) $ 6,500 

The estimated costs for 1973 (commencing June 1st) 
are $23,300 plus one truck at $6,500:- 

TOTAL $29,800 


This proposal wou.ld incrca.^e the annual patrol coverage 
from 9,100 houry to 16,380 hours, an overall average 
increa:?n of 80?^. The increased coverage during the 
six month period (Spring and Svimmor) when the temporary 
Pound Oyfico.rc. would be engaged would be 120°i over our 
present coverage. The increase for the balance of 
the yc:.r \.'ould hv 40%. 
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I recor.-j:v-nd that Alternative #2 be approved for the 
follovin'j reasons :- 

(a) T(_r,,pcrary Pound Officers can be employed to 

.ih'ifts .-.v.Jir.c c\t 3:30pm or 9:C0pm to give 
lull cover£\c;e curing daylight hours. 

(b) T;v:ir hours oi work can bo reviewed and adjusted 
fror.i yocr to year. 

(c) V,..- proc f,iav.:v? can be reviewed each year to determine 
l>.c e f f 'V'ti voncf^.-j and changes can be raadc if 
ncco5.-c;ary . 


It cannot be readily determined at the present time if 
capital costs will be necessary for the additional staff. 
If temporary Pound Officers are employed, the two rented 
trucks can perhaps be stored overnight in the Cambie 
Street yards. If Council agrees to using temporary 
Pound Officers as recommended, then a further report 
can be submitted in October, outlining the effectiveness 
of the programme and bringing forth any capital costs 
that are found to be necessary for the continuing 
programme in future years. 

This report has been discussed with the Director of 
Personnel Services and the Business Agent for the Van- 
couver Municipal and Regional Employees' Union both of 
whom concur with the report." 

Your Board recommends that the foregoing report of the Director 
of Permits & Licenses be approved. 


RECOMMENDED : 

THAT Council approve the foregoing 
recommendations' of the Board of 
Administration and the Director of 
Permits and Licenses. 

Increased Impounding Fees 

The following report of the Director of Permits and 
Licenses was considered by the Committee; 


On April 10, 1973, City Council approved the following recommendation 
of the Standing Committee or. Environment dated March 29, 197.):- 

(iii) "That the Director of Permits and Liconsos report 
back on increase in fees as well as impounding 
penal tioi for 1974." 

The Director of Permits and Licenses reports as follows: 

"The increase in dog license foes and impounding fees nro proposed 
in order to cover the additional $50,000 per annum incre.-v^c in the 
Pound Budget approved by Council April lOth and to bring impounding 
fees into better Alignment with surrounding Municipalities. 

Licpnse Feea: 

Approximately $.30,000 can be raised in 1974 by increasind tho 
license fee for male and spayed females from $5.00 to $0.00 rind 
by increasing the female dog license fee from $15.00 to $20.00. 

Impounding Fees: 

The present impounding fees arp $5.00 for a licensed doq and $15.00 
(plus license fee) for an unlicensed dog. These fees arc relatively 
low in comparison to the impounding fees in other Municipalities. 

An increase to $10.00 for licensed dogs and $25.00 for unlicensed 
(togti commencing August 1, 1973 and a further $5.00 increase effective 
February 1, 1974 will raise approximately an additional $]5,00O 
to $;;0,000 per year and will also encourage people to obtain a 
license to avoid the larger impounding fee. 
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Clause 2 Cont'd 


Maintenance Fees; 

The maintenance fee of $1.00 per day is considered to be low and 
should be increased to $2.00 per day. 

Th«f COB I to an owner to reclaim his unlicensed dog from the Pound 
would tlion bp hptweon $40.00 1o $40.00, which is the i.oml>inocI 
chArq<»« for Impounding, lio«>n«.1ng and maintrnance. 

If Couticll approve the fpes suogosted full publicity should ho 
given prior to impli-montation. This would be accomplishpd bv 
placing advertisements in the newspapers and hy mailing notices 
to dog owners at the time 1974 statements are sent out. 

Pick-up Fees ; 

The Pound By-law was amended in November 1972 to increase the 
fee for pickinn up, from owners, dogs which are to be destrovcd 
or the carcass of a dead dog from owner's premises or voter innry 
hospitals. The fee was increased from $2.00 for the first fVxi and 
$1.00 for each additional <k)g to a straight $T.OO for each animal 
or carcass collected. No additional increase is recommended at 
this time. 


I RECONWEND THAT: 

(1) the Pound By-law be amended effective August 1, 1973 

to increase the Maintenance Fee from $1.00 to $?.00 per 
day, the Impounding Fees be increased to $10.00 for a 
licensed dog and $25.00 for an unlicensed dog. 

(ii) the Pound By-law be amended to increase the Impounding 
Fees to $15.00 for a licensed dog, $30.00 for an un- 
licensed dog effective February 1, 1974. 

(iii) the License By-law be amended effective January 1, 1974 
to increase the License Fee for male dogs and spayed 
female dogs from $5.00 to $6.00 per annum and the fee 
for a female dog to be increased from $15.00 to $20.00 
per annum." 


RECOMMENDED ; 

THAT Council adopt recommendations (i), 
(ii) and (iii) above, in the foregoing 
report of the Director of Permits and 
Licenses. 


INFORMATION 

Proposed Requirements in Building 
By-law for the Handicapped 

The Council at its meeting on June 5th, 1973, considered 
the City Building Inspector • s Report on Proposed Requirements for 
the Handicapped in the New Building By-law, together with representa- 
tions by the Social Planning and Review Council of British Columbia, 
and passed the following motion: 

"THAT the requests of the organization be 
approved in principle and the whole matter 
referred to the Standing Committee on 
Environment for report back to Council in 
approximately one month." 


Mr. E. Desjardins, Mr. Doug Mowatt and Miss M. Pack 
represented the Social Planning and Review Council of British 
Columbia. 
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Clause 3 Cont'd 


The report on Design Standards for the Handicapped, 
submitted by the Social Planning and Review Council of British 
Columbia for inclusion in the proposed New Vancouver Building 
By-law was discussed in conjunction with the City Building 
Inspector's comments as embodied in his report, dated March 29th, 
1973. 


After a lengthy discussion, it was, 

RESOLVED : 


A. THAT the proposals submitted by S.P.A.R.C. be accepted 
for inclusion in the Vancouver Building By-law with 
the following exceptions, actions in respect thereto 
being as shown below. 

(i) Requirements for one or two parking 
spaces when the required parking for 
a building is in excess of 50. 

Resolved : THAT this item be detei^ 
mined by the Corporation Counsel for 
inclusion either in the Zoning By- 
law or the Building By-law. 

(ii) Elevators shall be provided in all 
buildings 2 storeys or more in height 
unless exempted for valid reasons. 

Resolved: THAT the S.P.A.R.C. and the 

City Building Inspector discuss the 
criteria for making provisions for such 
exceptions. 

(iii) When it is necessary to locate ramps 
outside, they shall be protected from 
snow and ice accumulation. 


Resolved : THAT this item be included 
in the information pamphlet to be 
prepared by S.P.A.R.C. 

(iv) Floors shall have non-slip qualities. 

Resolved : THAT this item be included 
in the information pamphlet to be 
prepared by S.P.A.R.C. 

FURTHER RESOLVED: 


B. (i) THAT the design Standards for the 

Handicapped, proposed for inclusion 
in the Vancouver Building By-law 
and the Zoning and Development By- 
law, as amended, be adopted. 

(ii) THAT the Corporation Counsel and the 
City Building Inspector prepare the 
proposed amendments to the Vancouver 
Building By-law for Council's consid- 
eration. 

(The Council initially was furnished 
with the detailed proposals from 
S.P. A.R. C. ) 


The meeting adjourned at approximately 12:00 noon. 


FOR CGU?^CIL ACTION SEE PAGE(S)..., 
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CITY OF VANCOUVER 

REGULAR COUNCIL MEETING 

A Regular meeting of the Council of the City of Vancouver 
was held on Tuesday, June 26, 1973, in the Council Chamber at 
approximately 2:00 P.M. 

PRESENT : Mayor Phillips 

Alderman Bowers, Gibson, Harcourt, 

Hardwick, Linnell, Marzari, 
Massey, Pendakur, Rankin 
and Volrich 

CLERK TO THE COUNCIL : R. Thompson 

PRAYER The proceedings in the Council Chamber were opened 

with prayer offered by the Reverend D,L, Campbell, 
Civic Chaplain, 

ADOPTION OF MINUTES 

MOVED by Aid, Linnell, 
SECONDED by Aid, Hardwick, 

THAT the Minutes of the Regular Council meeting, including 
the 'In Camera' portion, of^ June 19, 1973, be adopted, 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid, Linnell, 
SECONDED by Aid, Pendakur, 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair, 

- CARRIED UNANIMOUSLY 


DELEGATIONS AND DEPARTMENTAL REPORTS 

Lane Pavement by Petition: North of Charles, 
West of LeRoi Street (Project 47, Schedule 419 ) 

Consideration was given to departmental report under date of 
June 22, 1973, submitted by the City Engineer, advising of the 
result of a ballot submitted to affected property owners in respect 
of a sufficiently signed petition formally received and presented 
to a Court of Revision in regard to pavement of the lane North of 
Charles Street, from Nootka Street to Le Roi Street and the lane 
West of Le Roi Street from Parker Street to the lane North of 
Charles Street, It is pointed out that out of 34 affected property 
owners, 61,77% of all owners returned favourable ballots. The 
petition initially in order to be submitted to the Court of 
Revision had received two- thirds of the owners affected, 

Mr, M, A, Buble appeared in support of the work and submitted 
a brief dated June 26, 1973, 

MOVED by Aid, Pendakur, 

THAT this Local Improvement project be approved, and the work 
proceeded with. 


- CARRIED UNANIMOUSLY 
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DELEGATIONS AND SPECIAL COMMITFEE REPORT 

A, Joint report of Special Committee 
on Burrard Inlet Waterfront and 
Standing Committee on Civic 
' Development, June 14, 1973 

The Council considered this report which contained clauses 
identified as follows: 

CI. 1: Guidelines for Interim Development 

CI. 2: Delegations on Waterfront Development 

CI. 3: Communications re Four Seasons Development 

CI. 4: Next joint meeting 

Clause 1 


The Council noted the recommendation from the joint meeting 
"that the guidelines for Interim Development of the City centre 
development (Thurlow Street to Richards Street) , as detailed in 
Clause 1 E of this report, be adopted". 

The proposed guidelines are quoted hereunder: 


(i) General Access to the Waterfront 

Provisions must be made in all of the developments 
to enable the,, continuity of walkways though at 
different levels throughout the entire area from 
Stanley Park to 2nd Narrows Bridge. 

(ii) Access to Development 

All development to provide for public vehicular 
ancj pedestrian access in such a way that continuity 
would exist and vehicular'' traffic generation is 
kept to a minimum. 

,.(iii) Visual Access s.nd Perception 

There shall be no obstructions to the view of the 
waterfront from the existing streets and street 
levels. Continuity may be provided by creating 
new and distinct view areas within each develop- 
ment. 


(iv) Light. Shadow and Wind 

The location and size of buildings and the groupings 
must be such that detrimental effects on natural 
light penetration and shadow and creation of tunnel 
effects are minimized if not eliminated. Bulk and 
height of buildings should relate to the developed 
— area as well as to the open waterfront. It will 

be the responsibility of each developer to provide 
the Council with a livability analysis to their 
proposals. 

(v) Quantity of Development 

In excess of 50i> of the ground shall be retained 
as open space and not covered with buildings. 

(b) Gross floor space ratio shall not exceed 4.0. 

(c) Water lots are excluded in computing Floor Space Ratio. 

(vi) Land use 

A mixture of land uses including hotels, offices, 
residential and some boutique type of commercial 
activity would be allowed but specifically excluding 
large department stores type of commercial activity. 


cont 'd 
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DELEGATIONS AND SPECIAL COMMITTEE REPORTS (cont'd) 


Joint Report: 

Guidelines for Interim Development (cont'd ) 

(▼ii) Plazas and Open Spaces 

All plazas and open spaces shall be considered 
extentions of the street system with free and 
inter-connected public access, but maintained by 
the developer. All plazas and open spaces shall 
be such that convenience, safety and ease of 
pedestrians are considered as important criteria. 
These should also be considered as part of a 
continuous pedestrian circulation system from Stanley 
Park to 2nd Narrows Bridge. Where changes of level 
occur, the transition between various levels must 
be attractive and functionally efficient. Sloping 
streets providing activity areas on the lands and 
terraces could be an integral part of the develop- 
ment. 

(viii) Streets 

An internal street system for circulation and 
distribution must be linked properly to the 
external. Pedestrians shall be properly protected 
along vehicular paths by providing physical separa- 
tion between pedestrian paths and vehicular paths and 
creating buffer zones wiiere necessary. 

(ix) Transportation Terminus , „ : 

Because of unknown factors regarding the ferry 
service to North Vancouver and our own rapid 
transit system, the possibility of a transportation 
terminus including various buses ajnd rapid transit 
in this area must be considered and development 
should not take place which would make it ultinately 
difficult for making provision for ferries and rapid 
transit. Buildings over the railway lines should 
make' provision for the possiblity of rapid transit 
lines as we,ll as stations to be Ibcated in this area. 


In connection with the interim guidelines set out above, a 
communication was noted from the Vancouver City Planning Commission 
dated June 22, 1973, setting out the Commission's views. 

Mr. D. Manning appeared on behalf of the Save the Entrance 
to Stanley Park Committee and filed a brief dated June 26, 1973 
concluding by urging the Council to proceed immediately with 
a comprehensive study of Vancouver's harbour with the only 
stipulation being that harbour land be conserved for those 
purposes which serve the interest of the economy and the quality 
of life of the people. 

MOVED by Aid. Pendakur, 

THAT the above quoted guidelines for interim development set 
out in the Special Committee's report dated June 14, 1973, and 
numbered 1 E (i) to (ix) inclusive, be approved in principle EXCEPT 
THAT item 1 E (v) of these interim guidelines re 'quantity of 
development', be referred back to the Special Committee for re- 
drafting or an additional provision in the guidelines be made, 
to provide for height, bulk of buildings and such related matters; 

FURTHER THAT approval in principle be given to the following 
proposals set out in the Vancouver City Planning Commission 
communication dated June 22, 1973 and such proposals be appro- 
priately included in the guidelines: 


cout 'd . 
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DELEGATIONS AND SPECIAL COMMITTEE REPORTS (cont'd) 


Joint Report: 

Guidelines for Interim Development (cont'd) 

"(a) Under Guideline (iv) that the factor of noise be 
included as a departmental fact, and that it be 
taken into consideration by the developer with 
providing Council with environmental impact analysis, 

(b) Under Guideline (vii) that the accessibility of 
plazas and open spaces to paraplegics in wheelchairs 
and others whose mobility is hampered by a handicap 
be considered as part of any design proposals by a 
developer. 

(c) Under Guideline (x) the importance of passenger 
shipping (cruise ships) to the City of Vancouver 
should be emphasized, and this fact incorporated 

in appropriate phrasing in this particular guideline", 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Linnell, 

THAT there be no development approved in the Chilco Street 
to Thurlow Street area (Stanley Park, Four Seasons and Bayshore) 
until the guidelines for the area are dealt with by Council, 

- CARRIED UNANIMOUSLY 

MOVED by Aid, Linnell, 

THAT in the Gastown and fringe area (Richards Street to 
Main Street), the Council respond to individual development 
applications as they arise within the existing framework during 
the interim period while the study is being carried out, 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Linnell 

THAT the communication dated June 22, 1973, from the Vancouver 
City Planning Commission be received for information and the 
representations and brief from the delegation on behalf of the 
Save the Entrance to Stanley Park Committee, be received. 

- CARRIED UNANIMOUSLY 
(Clauses 2, 3 and 4 of the foregoing ,ioint report were noted) 


UNFINISHED BUSINESS 

Zoning and Development By-law #3575 
Proposed Public Use Zone 

The Council further considered the following report of the 
Deputy Director of Planning and Civic Development, dated June 7, 
1973: 

" 1- BACKGROUND 

On February 6, 1973, City Council IN CAMERA considcrnd a report 
from the Board of Administration dated January 30, 1973 on the 
matter of the agreement between the City of Vancouver and the 
Canadian Pacific Railway regarding Langara Golf Course, and 
resolved as follows: 

'THAT the Standing Committee on Civic Development be 
instructed to take the necessary action whereby the 
property in the aforementioned report may be 
classified as a "public use" zone; 


cont 'd 
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UNFINISHED BUSINESS (cont'd ) 
Proposed Public Use Zone (cont'd) 

FURTHER THAT the foregoing Board of Administration report 
be deferred in the meantime until the required report is 
received from the Civic Development Committee, such report 
to be considered by Council "In Camera". ' 


On April 10, 1973, City Council had before it, a motion of Aldermen 
Rankin and Pondakur concerning zoning covering tax-free land, and 
Alderman Hardwick advised that the Civic Development Committee is 
studying the matter of public use category for parks, schools and 
churches and suggested therefore, that the subject of the motion of 
Alderman Rankin was receiving study. 

The following motion was carried unanimously: 

'THAT the foregoing motion of Alderman Rankin be tabled and the 
Civic Development Committee be instructed, together with tho 
Director of Planning and Civic Development, to report to Council 
on this subject by the end of May.' 

In a letter dated April 12th, 1973, addressed to the Mayor, tho United 
Community Services expressed concern about the intention of such 
resolution as it might affect Member Agencies of United Commumty 
Services owning property presently used to serve the charitable otiject 
of the Society. They would be particularly concerned if this were to 
restrict the freedom of agencies to rebuild on their properties <.nd 
provide at the same time commercial use, the proceeds from which would 
be directed towards financing a program within the objects and purpose 
of the Agency rnncerned. 

They would ayree that sucfi an Agency shoiilfJ have to confom to the 
normally established zoning for the area and should he prepared to pay 
taxes for the conimorcial use of any part of their property. I hf^y 
further recognize that tax-free privileges should not be accorflP(' on 
property owned by an Agency but not beinc] actively utilized by tlial 
Agency in accordance with its charitable purposes. On tho other hand, 
it would seem unfair to impose special zoning restrictions on on 
Agency simply because it enjoyed tax-free benefits in recognition of 
the public service it performs. 

They asked to be advised if this is in fact the intention of the 
resolution. If it is, they would appreciate the opportunity of 
presenting their concerns regarding it in some detail. 


2. PREVIOUS PROPOSAL FOR PUBLIC USE ZONE . 

In 1959, City Council expressed the intention of seeking to 
protect the City's interest regarding future land acquisitions 
and went on record as favouring the reservation of land for public 
purposes through what was to become known as 'Public Use' zoning. 

Over an extended period. Council had considered the need to 
reserve land for future public use to take care of anticipated 
expansion of the City Hall, Provincial Offices, the General 
Hospital, King Edward High School and for parks in the area, 
generally bounded by Oak Street, lOth Avenue, Yukon Street and 
13th Avenue. A 'government precinct' to accommodate these public 
uses was proposed. 

The proposed rezoning application to Public Use zone was considered 
by Council at a Public Hearing on February 1st, 1960, and it was 
strongly opposed by the neighbouring owners who had organized 
themselves to form the Fairview Ratepayers Association. Also opposed 
were the Board of Trade, Town Planning Commission, Real Estate 
Exchange, Downtown Business Association, Community Planning 
Association and others. 

cont 'd . . . 
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UNFINISHED BUSINESS (cont'd) 
Proposed Public Use Zone (cont'd ) 

The arguments put forward in opposition included: 

- It was dezoning not rezoning and for the City's benefits. 

- It would reduce property values and potentialities for 
sales. 

- Prevented improvement to properties; maintenance would 
be neglected. 

- Homeowners' freedom to move restricted since they could 
not sell (except to City). 

- Rental values would drop. 

- Confiscation through the back door. 

- Would result in planning blight. 

- Would have the effect of 'freezing' private property; 
City could defer purchase until price had depreciated, and 
could then acquire land at the reduced price, the 
reduction being equivalent to the loss sustained by the 
owners. 

Briefly, the opposition came up with three alternatives: 

(1) City should expropriate now and proceed with developmont. 

(2) City should expropriate now and hold until ready to prococcl. 

(3) City should leave it alone, then when ready to buy, pay 
what it is worth. 

City Council denied the application to rezone to 'Public Use', and 
later received a report from officials ds to a possible aUern.itivf , 
which was to adopt the Official Developmont Plan procedure svt out 
in the City Charter a nd h a ve fu nds available to acquire any affected 
properties that might otherwise TFUeveTbp'e? for private projects. 

3. SUPREME COURT CASE - DISTRICT OF NORTH VANCOUVER, 1972 

As recently as October 1972, a zoning bylaw of the District of North 
Vancouver was quashed in the Supreme Court of British Columbia on the 
grounds of illegality. The case concerned an owner who wished to sub- 
divide certain of his land, which the District wanted for future park 
use. Although certain negotiations took place, no agreement as to 
purchase was reached. The District rezoned the property limiting its 
use to parks, recreation and open space. 

Counsel for the owner contended that this was an attempt to block sub- 
division and at the same time reduce the value of the lands by causing 
them to be rezoned for purposes which would prevent this subdivision 
for single family dwellings, and that the real purpose in the rezoning 
of the property by the Municipal Council was to depress the market value 
of the property so that the Municipality could acquire the lands for park 
purpose at an advantageous price. 

There is no doubt that the Municipality has power to rezone and the 
Municipality could have expropriated. Depending on the particular circum- 
stances, a Council may exercise its power to achieve some particular 
object in the interest of the Municipality. It was however, ruled that the 
power to rezone particular property was not granted, as an aid to a 
Council acquiring property from individual owners at prices advantageous 
to the Municipal ity. 


cont 'd 
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UNFINISHED BUSINESS (cont'd ) 
Proposed Public Use Zone (cont'd) 

This matter has been discussed at some length with the Corporation 
Counsel, and although it would be in order to create a 'park zone' or 
'public use zone' and list the permitted uses thereon, and apply such 
zoning to City-owned land, its application to privately-owned land is 
likely to be strongly challenged, especially in view of the recent North 
Vancouver Case mentioned above, unless Council has reserved suffic ient 
funds and is willing to expropriate if called upon to do so by the owners. 


4 . POSSIBILITY OF P UBLIC USE ZONIN G F OR LAND PUBLI CLY-OWNED 

The Board of Parks and Public Recreation, in its submission of January 18, 
19/3, to the Public Hearing on rezoning in the West End, rcconmcnded 
there be a new zoning for 'community' or 'public' use, and that the 
schedule include subsections covering parks and recreation facilities, 
schools, churches and golf courses. The main reasons advanced were 
inconsistencies of zoning for different publicly-owned lands and the 
fact that such properties could be sold or leased and developed for a 
variety of uses without a public hearing. 

The Municipality of North York, in the metropolitan Toronto area, has 
'open space' zoning districts designated as 'Public Park Zones', 
'Private Open Space Zones' and 'Scnii-publ ic Open Space Zones'. It is 
understood that the Municipality zoned for public use only those lands 
it already owned. 

Having regard to some of the concerns expressed by the Park Board and 
the desirability of a consistent zoning for public lands, it is con- 
sidered that there would be merit in introducing into the Zoning and 
Development Bylaw a schedule or schedules for this purpose. 

FOR CON SIDERATION 

If Council considers the introduction of public use zoning, as dosci-ibod 
above, has sufficient merit, it may wisli to instruct ttie [)c|)utv Liircctor 
of Planning, and the Corporation Counsel to brintj fo»-W4rd aiiiendmcnts to 
the Zoning and Development Bylaw for this puri<fi5^" 

MOVED by Aid. Pendakur, 

THAT the Director of Planning and Civic Development and the 
Corporation Counsel be instructed to prepare and submit to Council 
the necessary by-law amendments to create a public use zone and 
the matter be given a high priority. 

- CARRIED UNANIMOUSLY 

Christ Church Cathedral Development 

At the meeting on May 1st, 1973, the Council deferred the 
following motion for consideration at this time and also recorded 
favour of considering the principle of the sale of development 
rights : 

"MOVED by Aid. Volrich, 

THAT the Council advise the Technical Planning Board 
that the Council does not favour the form of development 
in respect of the Christ Church Cathedral, as set forth 
in development permit application No. 60332". (**) 

In respect of development rights a communication dated 
June 15, 1973 from Sherman Investments Ltd., and addressed to 
the Planning Department was received, pointing out that the 
company is not interested in development of air rights. 

cont 'd . . , . 
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UNTINISHED BUSINESS (cont'd ) 

Christ Church Cathedral Development (cont'd ) 

MOVED by Aid. Pendakur, in amendment, 

THAT the following be added to the motion of Alderman 
Volrich: 

"FURTHER THAT the City Council apply to the Provincial 
Government requesting the Christ Church Cathedral 
site be declared an historic site and the City 
proceed immediately to acquire the site". 

(split) 
(see below) 

It was requested the amendment be split and therefore it was 
dealt with as follows: 

MOVED by Aid. Pendakur, 

THAT the following be added to the motion of Alderman 
Volrich : 

"FURTHER THAT the City Council apply to the Provincial 
Government requesting the Christ Church Cathedral 
site be declared an historic site." 

- LOST 

(Aldermen Bowers, Gibson, Harcourt, Hardwick, 
Rankin and Volrich voted against the motion) 

This part of the amendment having failed it was not con- 
sidered necessary to submit the second part of the amendment 
dealing with acquisition. 


(**) Further consideration was given to the motion of Alderman 

Volrich, which was put and CARRIED. 

(Aldermen Bowers, Massey and Pendakur voted 
against the motion) 


At this point a short recess was observed. 


PRESENTATIONS 

Freedom of the City: Harold Winch 

Halford D, Wilson 


The Mayor presented a Scroll, Medallion and Parking Exemption 

Plaque to Mr. Harold Winch, former Member of Parliament and to 

formel" Alderman Halford D. Wilson, in respect of the honour 

conferred upon them by the Council of the Freedom of the City 
of Vancouver. 

Both Mr. Winch and Mr. Wilson responded in appreciation. 

The Council then was recessed for a reception in honour of 
the Freemen. 


The Council reconvened at approximately 4:20 p.m., in the 
Council Chamber, with the same members present. 
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COMMUNICATIONS OR PETITIONS 

1. Civic Chaplain: 

July, August and September 

MOVED by Aid, Hard wick, 

THAT, pursuant to recommendation of the Mayor, Rabbi Harold 
L. Rubens of Temple Sholom - Reform be appointed Civic Chaplain 
for the quarter commencing July, 1973. 

- CARRIED UNANIMOUSLY 

2. Purchase of Balance of Langara 
Lands for Park Purposes 


The Council noted a resolution from the Park Board by 
letter dated June 19, 1973, requesting the Council to negotiate 
the purchase of 66.1 acres of C.P.R. land for public park 
purposes, and if necessary consider a plebiscite. 

MOVED by Aid. Hard wick, 

THAT this communication be received and the Park Board 
informed the Council is awaiting a report from its Planning 
Department, to be submitted through the Standing Committee on 
Civic Development, on alternatives for the use of this particular 
land and when such report is received, the Park Board communication 
will be considered further. 

- CARRIED UNANIMOUSLY 

3. Strata Plan: "Ravenwood" 
1775 West 11th Avenue 


The Council considered a communication from McElhanney 
Associates requesting the City's approval to Strata plan for 
"Ravenwood" at 1775 West 11th Avenue. 

MOVED by Aid. Hardwick, 

THAT this application of McElhanney Associates, under the 
Strata Titles Act, be approved, subject to application of 
relevant City By-laws. 

- CARRIED UNANIMOUSLY 

BOARD OF ADMINISTRATION, DEPARTMENTAL & OTHER REPORTS (cont'd ) 

B. BOARD OF ADMINISTRATION 

GENERAL REPORT, June 22, 1973 

FINANCE MATTERS 

The Council considered this report which contained clauses 
1 to 7 identified as follows: 

CI. 1: Library Board: Relocation of Mount Pleasant 

Branch Library 
CI. 2: Changes to Schedule of Rental Rates: 

Queen Elizabeth Theatre and Playhouse 
CI. 3: Complimentary Tickets: Young Voyageur Groups 
CI. 4: Granville Grange: Request for Lease 
CI. 5: Police Motorcycle Drill Team: Seafair Parade 
CI. 6: U.B.C.M. Convention 

CI. 7: Grant Request: 34th Finnish Canadian Festival 


cent 'd . 
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BOARD OF ADMINISTRATION, DEPARTMENTAL fc OTHER REPORTS (cont'd ) 

FINANCE MATTERS (cont'd) 

The Council took action as follows: 

Clauses 1 and 2 

MOVED by Aid, Pendakur, 

THAT the recommendations of the Board of Administration 
contained in these clauses be approved, 

- CARRIED UNANIMOUSLY 

Clause 3 

A request was received from John Oliver and Eric Hamber 
Secondary Schools for complimentary tickets for approximately 
forty-five persons in each case, for the Queen Elizabeth 
Conservatory, Planetarium, Aquarium and Museum, The schools 
are hosting Young Voyageur groups from Quebec and Ontario, 

MOVED by Aid, Hardwick, 

THAT these requests be approved and the organizations 
responsible for providing the tickets be asked to consider 
applying the children and/or student rate, 

- CARRIED UNANIMOUSLY 

MOVED by Aid, Marzari, 

THAT governing bodies of the aforementioned entertainments 
be granted a sufficient sum of money whereby requests for tickets 
from groups as mentioned above may be taken care of directly 
by these organizations, 

- LOST 

(Aldermen Bowers, Gibson, Harcourt, Hardwick, 
Linnell, Massey, Pendakur, Rankin, Volrich 
and the Mayor voted against the motion) 

Clause 4 

MOVED by Aid, Hardwick, 

THAT the request of the Granville Grange group for the 
opportunity to appear before Council as a delegation on this 
matter, be approved, 

- CARRIED UNANIMOUSLY 

Clause 5 

The Council considered a resolution from the Board of Police 
Commissioners asking the Council authorize the Police Motorcycle 
Drill Team travel to Seattle to participate in the Seafair 
parade July 28, and that the sum of $200 be approved toward 
the expenses , 

MOVED by Aid, Pendakur, 

THAT this authority be granted and approval be jjiven to 
a grant of $200 toward the expenses, 

- CARRIED BY THE 
REQUIRED MAJORITY 


(Aldermen Marzari and Rankin voted against the motion) 
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BOARD OF ADMINISTRATION, DEPARTMENTAL & OTHER REPORTS (cont'd) 
FINANCE MATTERS (cont'd ) 
Clause 6 

MOVED by Aid. Linnell, 

THAT this clause be received for information. 

- CARRIED UNANIMOUSLY 

Clause 7 


The Council noted a request from the Finnish Canadian Grand 
Festival for a grant toward the rental for premises at the 
University of B.C. (estimated at $3,000) in connection with the 
organization's Grand Festival to be held in Vancouver June 29 
to July 2, 1973. 

MOVED by Aid. Hardwick, 

THAT no action be taken on this request. 

- CARRIED UNANIMOUSLY 

PROPERTY MATTERS 


The Council considered this report which contained seven 
clauses identified as follows: 

CI. 1: Acquisition for Replotting Purposes 

S/E corner Nanaimo and CPR Right-of-Way 
CI. 2: Demolitions 

CI. 3: Acquisition for Britannia Community 

Services Centre: 1471 William Street 
CI. 4: Acquisition for Britannia Community 

Services Centre: 1483 Parker Street 
CI. 5: Acquisition for Arbutus-Burrard Connector 
CI. 6: Sale and Resubdi vision : City owned 

Property E/S Marshall Street, betw. 19th 

and 20th Avenues 
CI. 7: Vesting Order: 1987 West 7th Avenue 

MOVED by Aid. Pendakur, 

THAT the recommendations of the Supervisor of Property and 
Insurance and the Board of Administration contained in Clauses 
1, and 3 to 7 inclusive of this report, be approved; and that 
Clause 2 be received for information. 

- CARRIED UNANIMOUSLY 

C . DEPARTMENTAL 

General Report, June 22, 1973 

WORKS AND UTILITY MATTERS 

The Council considered this report which contains two clauses 
as follows: 

01. 1: Temporary Closure of Gastown Streets 
CI. 2: Lane Pavements by Petition: Project 47. 
Schedule 419 

MOVED by Aid. Linnell, 

THAT the recommendation of the City Engineer contained in 
Clause 1 of this report be approved. 

- CARRIED UNANIMOUSLY 


(For Council action in respect of Clause 2 see page 1 of 
these Minutes) 
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BOARD OF ADMINISTRATION, DEPARTMENT fc OTHER REPORTS (cont'd ) 

Departmental Report (cont'd ) 

SOCIAL SERVICE & HEALTH MATTERS 

MOVED by Aid .Hardwick , 

THAT, in connection with this report on an Illegal Suite: 
Hardship Application, the delegation request from certain 
residents in the 1900 block West 36th Avenue, be approved. 

- CARRIED UNANIMOUSLY 

BUILDING & PLANNING MATTERS 


The Council noted the Building Inspector's report in regard 
to repair of fire damaged building at 301-305 Main Street from 
which the following is extracted: 

"The owner wished to refurbish the building but I 
refused permission since the cost of the work is 
in excess of the assessed value. The owner now 
wishes to remove the top floor and repair the re- 
mainder of the building. The work will be in 
excess of the assessed value, but I would not object 
if Council approves of the revised proposal, subject 
to compliance with City By-laws in all other respects". 

MOVED by Aid. Hardwick, 

THAT the revised proposal of removing the top floor and 
repairing the remainder of the building be approved, subject 
to compliance with City By-laws in all other respects. 

(tabled) 

MOVED by Aid. Bowers, 

THAT this matter be tabled for one week to allow the Council 
an opportunity of viewing the property and to receive a further 
report from the Department on details of occupancy as proposed. 

- CARRIED UNANIMOUSLY 


LICENSES fc CLAIMS MATTERS 

The Council considered this report dated June 22, 1973. 
submitted by the Director of Permits and Licenses as a result 
of a complaint from Fulano Imports Limited, #4 Powell Street, 
in regard to activities of a mobile retail dealer operating 
in the vicinity of the complainant's business premises and 
offering similar products for sale. The report sets out 
investigations made of the matter and the fact that there is 
no provision in the present by-law to prohibit the practice 
on which the complaint is made. 

MOVED by Aid. Linnell, 

THAT the Corporation Counsel be instructed to prepare an 
appropriate amendment to the License By-law to prohibit carts 
or other such means from being placed in front of business 
property for the purpose of selling wares similar to those 
sold within that business premise. 

- LOST 

(Alderman Bowers, Harcourt. Marzari. Massey, Pendakur, 
Volrich and the Mayor voted against the motion) 


(No further action was taken) 


Regular Council, June 26, 1973 13 

BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd ) 


C. Strata Titles Applications 


The Board of Administration, under date of June 22, 1973, 
submitted for Council consideration a set of regulations and 
procedures to be followed before an application under the Strata 
Titles Act may be approved, having reference to both new buildings 
completed or under construction, specifically for the purpose of 
condominium, or conversion of existing buildings to condominium 
use . 

After considering the details of the Board of Administration 
report, action was taken as follows: 

I. Regulations Common to both Types 
of Buildings (New and Conversions ) 

MOVED by Aid, Harcourt, 

THAT the following be approved: 

1. Applications for approval of all Strata Title plans 
shall be made to the Director of Planning. All 
documents required by the City shall be submitted 
to the Director of Planning. 

2. Applications shall be accompanied by fe prospectus which 
shall outline to potential purchasers, 

(a) the true interest on any financing 

(b) any bonusing of financing 

(c) details of a management contract 
and monthly servicing 

(d) taxes and all other costs 

The prospectus shall also contain provisions with 
regard to facilities which would normally be shared 
facilities under a Strata Corporation, e.g. recreation 
rooms, swimming pools, parking garages. If these are 
not to be the common property of the Corporation, it 
shall be so stated. This prospectus shall be reviewed 
by the Director of Finance and the Director of Planning 
and Civic Development who shall report to Council on 
the results of their examination. 

3. The applicant shall, at his expense, be required to file 
a declaration by a qualified consultant such as an Archi- 
tect or Engineer, who is acceptable to the City Building 
Inspector, thai the building is of reasonable quality 
for the ago of the building. In this regard, quality 
would include the state of repair, general workmanship 
and favourable comparison viih the standards as set by 
Central Mortgage and Housing Corporation. The Consultant's 
report shall then be reviewed by the l\>rmits and Licenses 
Department which will make such further comment to Coinicil 
as may be required . 

- CARRIED UNANIMOUSLY 

II. Regulations Applicable 
only to Conversions 

MOVED by Aid, Harcourt, 

THAT the following be approved: 

1. The applicant shall be required to provide evidence that 
he has conformed with the provision of the Landlord and 
Tenant Act that tenants be given 4 months written notice of 
the intention to convert to Strata Title and to terminate 
the tenancy agreement. This shall include the posting of 
notices in conspicuous places in the building affected, 
advising the tenants that the application is being made. 
A suitable declaration shall be supplied to the Director 
of Planning by the applicant advising the date the notice 
was given and the percent of occupancy of suites at that 
time . 

cont 'd . . , . 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 


Strata Titles Applications (cont'd ) 

Regulations Applicable only 
to Qonverslons (cont'd) 

2. If, at the date of notice, the occupancy of the 
building had been reduced by the owner to a 
level substantially below the normal occupancy 
rate for the building, the application shall 
not be approved, unless the applicant can pro- 
vide proof that the reduction occurred for 
legitimate reasons unrelated to the planned 
conversion. 

3. In addition to 1(3) (regulations common to both 
types) , inspectional staff of the Permits and 
Licenses Department and Fire Wardens shall inspect 
the building with a view to detemining the con- 
formance with current By-laws. The final report 
to Council regarding the application shall contain 
a statement and recommendations from the Director 
of Permits and Licenses regarding the results of 
these inspections. 

4. If an application is approved, a relocation service 
shall be provided by the City, in addition to the 
maximum of $300 moving expenses now provided by the 
Landlord and Tenant Act, the cost of such service 
to be borne by the applicant through the fee struc- 
ture. This service shall be confined to tenants of 
converted buildings who do not wish to purchase their 
suites and shall be designed to assist them in finding 
new comparable rental accommodation and to provide 
transportation in conducting this search, where nec- 
essary. The service shall be under the control and 
administration of the Director of Social Planning. 


5. There shall be a charge for each application on a 
"dollars per suite" basis. 

The fee in this regard from the applicant shall be 
$50.00 per suite on the understanding that total 
costs will not exceed this amount and if the City's 
costs are less than this amount the residue will be 
returned to the applicant. 

- CARRIED 

(Aldermen Linnell, Marzari , Pendakur and Rankin 
voted against the motion) 


III. Prospectus 

MOVED by Aid. Harcourt, 

THAT WHEREAS subdivisions under the Strata Titles Act will 
give rise to an acceleration in sale of apartment dwellings; 

AND WHEREAS many prospective owners lack experience or 
knowledge to assess the value of the dwelling unit, method of 
financing, management contracts, etc., 

cont 'd , . , . 
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BOARD OF ADMINISTRATION. DEPARTMENT St OTHER REPORTS (cont'd ) 
Strata Titles Applications (cont'd) 
Prospectus (cont'd) 

THEREFORE BE IT RESOLVED THAT the Provincial Government be 
requested to amend the Strata Titles Act to require a suitable 
prospectus in the case of each subdivision which shall outline to 
potential purchasers: 

(a) the true interest on any financing 

(b) any bonusing of financing 

(c) details of a management contract 
and monthly servicing 

(d) taxes and all other costs 

(e) details with respect to shared facilities 
FURTHER THAT the Union of B.C. Municipalities be furnished 

with a copy of this resolution for consideration. 

- CARRIED UNANIMOUSLY 

IV. Consultants 

MOVED by Aid. Rankin, 

THAT, In respect of regulations common to both types of 
buildings, the Board of Administration be requested to report 
back to Council within two months on the advisability of using 
City staff rather than consultants in connection with the matter 
"that the building is of reasonable quality for the age of the 
building"^ as referred to in 1(3) (Regulations common to both types 
of buildings) 

- CARRIED UNANIMOUSLY 

V . Hearings 

MOVED by Aid. Volrich, 

THAT the Board of Administration be requested to report on a 
suggested procedure to apply, similar to the present Local Improve- 
ment Procedures, prior to any decision being made on a conversion. 

- CARRIED UNANIMOUSLY 

VI. Hardship Cases 

MOVED by Aid. Bowers, 

THAT the Board of Administration be requested to report on 
the proposal that if it would prove a hardship for a long term 
tenant to be required to purchase his unit, it be required that 
such tenant be permitted to continue renting his suite indefinitely. 

- CARRIED UNANIMOUSLY 

VII. Relocation Service 

MOVED by Aid .Harcourt , 

THAT the Director of Social Planning be instructed to report 
to Council on the details of a Relocation Service as soon as 
possible after the first Strata conversion is approved. 

- CARRIED UNANIMOUSLY 


cent 'd 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 


Strata Titles Applications (cont'd) 


VIII, Information Booklet 

MOVED by 'Aid. Harcourt, 

THAT the following proposal be deferred pending report from 
the Corporation Counsel after giving the matter further con- 
sideration: 

- CARRIED UNANIMOUSLY 


"The Director of Social Planning be authorized 
to prepare 10,000 copies of an Information 
Booklet at an estimated cost of $1,500; funds 
to be provided from the POSER Account on the 
understanding that Federal cost-sharing will 
be sought". 


IX . Moratorium 

MOVED by Aid. Linnell, 

THAT a moratorium of one year be placed on approval of 
Strata plans for apartment conversion. 

- CARRIED 

(Alderman Bowers, Harcourt, Massey and 
the Mayor voted against the motion) 


The Council recessed at approximately 5:30 p.m. 
to reconvene in the Council Chamber at 7:30 p.m. 
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The Council reconvened in the Council Chamber at approximately 
7:30 p.m., still in Committee of the Whole, Mayor Phillips in the 
Chair, and the following members present: 

PRESENT : Mayor Phillips 

Aldermen Bowers, Gibson, Harcourt, Hardwick, 
Linnell, Marzari, Massey, Pendakur, 
Rankin and Volrich 

DELEGATIONS AND UNFINISHED BUSINESS (cont'd) 

'FIND' Project (L.I. P.) 

Representatives of the following organizations appeared before 
Council in support of the LIP 'FIND' project which Council approved 
on a priority 'one' basis for submission to the Federal Government to 
obtain an extension of the project: 

(a) Grandview Community Centre Elderly Citizens Program 
(Mrs. Dorothy Darville) 

(b) Project 'FIND' - Elder Citizen Worker - Riley Park 
(Mrs. Ruth Riedlinger) 

(c) Douglas Park Community Centre Elderly Citizens Program 
(Mr. Bill Bates) 

(d) Project 'FIND' - Elder Citizen Worker - Grandview 
Community Centre (Ms. Terry Horse-Man). 

A brief was filed by the Program Organizer for the 111, Aged 
and Handicapped, Board of Parks and Public Recreation, requesting 
the project be continued on a permanent basis, and further brief 
was filed by the Elder Citizens of Vancouver's Board of Parks and 
Recreation Community Centres asking City funding until the senior 
governments re-institute financing arrangements. 

MOVED by Aid. Hardwick, 

THAT the City Council urge upon the Federal Government to 
re-institute L.I. P. Project X-1183 'FIND' in the sum of $94,300 
in order to keep the program in operation from June 15th to 
November 3 0th, 197 3; 

FURTHER THAT the Director of Social Planning and the Park 
Board be requested to jointly report to Council at its next 
meeting, details of use of the project at the various community 
centres, etc., and advise of the areas in which it is recommended 
the Council participate by making funds available through the Park 
Board ; 

FURTHER THAT the joint report include information as a result 
of investigating th6 possibility of Provincial funding. 

- CARRIED UNANIMOUSLY 

REPORT REFERENCE 

False Creek: Progress Report 

Alderman Hardwick, Chairman of the False Creek Special 
Committee, together with Mr. D. Hickley, Assistant Director - 
Civic Development, gave a report explanation to Council with 
respect to False Creek referring particularly to a report entitled 
'False Creek (Policies and Actions)' dated June, 1973. 

In this regard, the Special Committee re False Creek 
submitted a report dated June 26, 197 3, with various recommendationg . 

MOVED by Aid. Hardwick, 

THAT these reports be deferred for early consideration of 
Council at its next meeting. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Hardwick, 

THAT authority be granted for distribution of the False Creek 
Report, Policies and Actions, dated June, 1973. 


- CARRIED UNANIMOUSLY 
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During consideration of the foregoing matter, a short 
recess was observed. 


BOARD OF ADMINISTRATION, DEPARTMFNT & OTHER REPORTS (cont'd) 

E. Alterations and Additions: 
517 Hamilton Street 


The Board of Administration under date of June 21, 1973, 
submitted the following report: 

"The Director of Welfare and Rehabilitation reports as follows: 

'On April 30, 1973, City Covmcil adopted a report which related to, 

among other items, an emergency created by a flooding incident at 

517 Hamilton Street, the location of the Department's Single Men's Unit. 

In that report. Council approved the expenditure of funds necessary to 
move the Single Men's Unit to Pacific Hostel as a temporary housing ar- 
rangement and also approved the expenditure of funds required to relocate 
Single Men's Unit from Pacific Hostel back to 517 Hamilton Street when 
the offices at 517 Hamilton Street are ready for occupancy. 

As a result of the water damage, the offices are being repaired by the 
Building Maintenance Division of the Department of Permits and Licenses. 
In addition to the repairs, I am hereby recommending to Council that 
several minor alterations and additions be completed in the building 
while the opportunity exists to complete the work before the staff re- 
turns. The building will be ready for occupancy on July 1, 1973* 

The Assistant Director - Construction and Maintenance and the 
Administrative Analyst concur with these reconunendations. The 
additional items to be included during the renovations include: 

1 ) Relocate the Telex machine to an area which has become available 
with the move of Rehabilitation Staff to 402 Pender Street; 

2 ) Provision of notice boards at various locations throughout the 
building to facilitarfee notice posting etc.; 

3.) and the Relocation of an existing telephone exchange cabinet to 
allow for more efficient use of available space. 

COSTS ; 

Estimates of costs to provide the foregoing alterations and additions 
have been provided by the Construction and Maintenance Division as fol- 
lows: 

1973 Costs 

1) Relocate existing Telex machine 250.00 

2) 13 Notice Boards, various sizes 700.00 

3) Relocate existing telephone exchange 

cabinet 350.00 

Total non-recurring cost $1300. 00 

PROVISION OF FUNDS 

The Comptroller of Accounts advises that since no funds were provided 
in the departmental budget to complete these alterations and additions, 
they will, of necessity, have to be provided from the contingency reserve. 

SUMMARY 'recommendations ; 

IT IS RECOMMENDED therefore, that: 

1) The Construction and Maintenance Division of the Department of Permits 
and Licenses be authorized, to do the aforementioned alterations and 
additions at 517 Hamilton Street. 

2) Funds estimated at $1,300.00 to be provided from 
Contingency Reserve.' 

Your Board RECOMMENDS that the recommendations of the Director of 
Welfare and Rehabilitation be adopted." 


MOVED by Aid. Rankin, 

THAT the recommendations of the Director of Welfare and 
Rehabilitation and the Board of Administration contained in the 
foregoing report, be approved. 


- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

F. Report of Standing Committee 
on Housing, June 12, 1973 

The Council considered this report which contains clauses 
identified as follows: 

Cl. 1: Proposed Senior Citizens' Housing Development 
Fourth Avenue and Wallace Street 

(a) A Report from the City Engineer and the Deputy 
Director of Planning on Road Requirements 

(b) Oral Report from the Director of Housing, G.V.R.D. 
on Meeting with Point Grey Homeowners Association 

Cl. 2: Property Leasing Sub-Committee - Progress Report 

Action was taken as follows: 

Clause 1(a) 

MOVED by Aid. Pendakur, 

THAT the Greater Vancouver Regional District be advised as 
follows : 

(i) the Council does not favour a medium density nine-storey 
development and that the maximum height of buildings be 
limited to that permitted under the RM-3A Zoning Schedule 

(ii) that the Council would not look favourably on any 
development with a FSR over 1.0. 

- CARRIED UNANIMOUSLY 

Clause 1(b) 

MOVED by Aid. Harcourt, 

THAT Clause 1(b) be received for information. 

- CARRIED UNANIMOUSLY 

Clause 2 

MOVED by Aid. Harcourt, 

THAT Clause 2 be received for information. 

- CARRIED UNANIMOUSLY 

G. Report of Standing Committee on 
Social Services, June 13, 1973 

MOVED by Aid. Rankin, 

THAT the report of the Committee with respect to the New 
Landlord Tenant Act and the functions of the Vancouver Rental 
Accommodation Grievance Board be received for information. 

- CARRIED UNANIMOUSLY 

H. Report of Standing Committee on 
Civic Development, June 14, 1973 

The Council considered this report containing clauses 
identified as follows: 

Cl. 1: Granville Street Mall 
Cl. 2: Downtown Development 

Cl. 3: Options for Vancouver's Future: Six Steps for 

Decisions about City Development Outside the Downtown 


cont 'd. 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

Report of Standing Committee on 
Civic Development (continued) 

Action was taken as follows: 

Clause 1 

MOVED by Aid. Hardwick, 

THAT the recommendation be approved after rewording the 
recommendation to read as follows: 

"RECOMMENDS that Council confirm the establishment of Alderman 
Massey as liaison with the Staff Committee of Planning, 
Social Planning and Engineering on the Granville Street 
Mall and other mall developments in the Downtown area." 

- CARRIED UNANIMOUSLY 

Clauses 2 and 3 

MOVED by Aid. Hardwick, 

THAT Clauses 2 and 3 of the report of the Committee be 
received for information. 

- CARRIED UNANIMOUSLY 

I. Report of Standing Committee on 
Finance and Administration 
June 14, 197 3 


MOVED by Aid. Bowers, 

THAT the report of the Committee with respect to review of 
City Departments: Fire Department, be received for information. 

- CARRIED UNANIMOUSLY 

J. Joint Report of Standing Committees 
on Civic and Community Development 
June 14, 1973 


MOVED by Aid. Volrich, 

THAT the joint report of the Committees with respect to 
Local Area Planning be received for information after changing 
the resolution to read as follows: 

"RESOLVED that the report of the Deputy Director of Planning 
dated June 4, 1973, be received and the officials concerned 
including the Director of Social Planning, be directed to 
report again at their earliest convenience with a fresh 
proposal, having in mind the discussions which took place 
at this meeting and to bring a recommendation as to a 
specific area for an initial area for local planning." 

- CARRIED UNANIMOUSLY 

K. Report of Standing Committee on 

Community Development, June 14, 1973 

MOVED by Aid. Volrich, 

THAT the report of the Committee with respect to Sites C 
and D, Strathcona, be received for information. 


- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

L. North Service District Centre: 
S/E Corner Grant Street and 
Commercial Drive 


The Board of Administration under date of June 25, 1973, 
submitted the following report: 

"Ths Sup«rriaor of Property and Imrarano* reports as followa:- 

'On October 13, 1972, the City Counoll adopted the Recommendation of 
the Boeard of Administration and authorized the Property and Insurance 
Office to negotiate with the owner, Mr. Frank Ciccone, and Mr. (hildi 
Digiaolnto of the premises at the above location to rent approximately 
20,800 square feet thereof at a rental of f3.75 per square foot, plus a 
tax escalation clause with 197U as the base year, for a term certain of 
five years, plus an option to renew for a further five-year term at the 
same rental. 

The negotiations were carried on with a Mr. Frank Cicoone who agreed to 
the above terms. Finalization of the lease arrangements were left In 
abeyance pending the completion of the building, which at the time of 
negotiations, was under construction. Subsequently, Mr. Cicoone 
arranged for Mr. Ouldo Digiacinto to Join him as a partner In the 
venture and finally Mr. Cicoone disposed of his interests in the 
property to Mr. Digiacinto and the draft lease was prepared showing 
the latter' 8 Company, Digiacinto Enterprises Ltd., as lessor. There 
is reason to believe that Mr. Digiacinto was aware of the prior eorrange- 
monts made by Mr. Cicoone with the City at the time he aoqxiired his 
partner's interest and that the financing of the project was accomplished 
by virtue of the projected lease of the bulk of the premises to the 
City on the basis of these arrangements. 

The draft was presented to the agent and the Solicitor of the Comi)any 
in the terms orifrinally negotiated with Mr. Cicoone and they advise that 
their principal is unwilling to fix the rental at $3.75 for the full 
ten-year period and would like it to be subject to review for the 
second five-year term. As an alternative, they have suggested that the 
term be set for a five-year period without reference to any option for 
renewal and have asked that their request be submitted to City Council 
for consideration. 

The building is very close to completion and it is expected that the 
City can take possession of the agreed-upon areas on or about July 1st, 
1973. At this late date, it is your officials' opinion that the terms, 
as originally agreed upon, should be confirmed. 

» The building is being completed by the subsequent owners, at their 

Initial cost, to the City's speoifioations. To request a change in the 
rental term does not seom equitable — particularly since the cossolttaent 
by the City, as the major tenant, permitted the financing of the 
structure. 

"In view of the foregoing, it is 

RBCOIIMENDED 

That the original term and conditions be maintained.' 
Your Board 

Eecommonds that the foregoing RECOMMENDATION of the Supervisor of Property 
and Insurance be adopted. " 

MOVED by Aid. Linnell, 

THAT the recommendation of the Supervisor of Property and 
Insurance and the Board of Administration contained in the foregoing 
report, be approved. 


- CARRIED UNANIMpUSLY 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

M. Report of Standing Committee on 
Social Services, June 14, 1973 

The Council considered this report containing clauses 
identified as follows: 

CI. 1: New North Service Area Office, Commercial and Grant 
Streets for Health, Welfare & Rehabilitation, 
Probation 

Cl. 2: Possible Development of the Ground Floors and Base- 
ments of the Central & Oliver Rooms, for a City-owned 
Public Bathing Facility, Community Recreation Centre 
and Public Restaurant to Service the Needs of the 
Downtown East Side Community 

Cl. 3: Enforcement of Liquor Control Regulations in Gastown- 
Skid Road Area Beer Parlours 

Action was taken as follows: 

Clause 1 

MOVED by Aid. Rankin, 

THAT the Committee's recommendations contained in Clause 1 
be approved . 

- CARRIED 

(Alderman Marzari voted in the negative) 

Clauses 2 and 3 

MOVED by Aid. Rankin, 

THAT Clauses 2 and 3 of the report of the Committee be 
received for information. 

- CARRIED UNANIMOUSLY 


N. U.B.C.M. Resolutions 

(a) Undergrounding of 
Transmission Lines 

(b) Ambulance Service 

The Board of Administration, under date of June 25, 1973, 
submitted the following report: 

" The final date for acceptance of proposed resolutions 
for the forthcoming annual Convention of the U.B.C.M. is Friday, 
June 29. 

Yours Board RECOMMENDS 

That Council submit the follow- 
ing two resolutions for consideration at the U.B.C.M. Convention; 
no brief outlining reasons for submission of the resolutions is 
included since the recital clauses seem to be fully explanatory: 

1. Power and Telephone Line 
Beautif ication Fund Act 

WHEREAS in 1972 the Legislature enacted the Power and Telephone 
Line Beautif ication Fund Act providing for the sharing of the 
cost of underground installation of power, telephone and other 
overhead transmission lines as between a municipality, British 
Columbia Hydro and Power Authority and the Government of the 
Province; 

AND WHEREAS th*> Act makes no provisions with respect to con- 
fcrrinK any j)Owera of access to private property by a municipality 
which might bo undertaking the work or conferring such additional 
powers as may be necessary to effectively execute the work on 
private property; 


cont 'd. 


Regular Council, June 26, 1973 23 

■BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 


U.B.C.M. Resolutions (continued) 


THEREFORE BE IT RESOLVED that the Government of the Province 
be requested to enact appropriate legislation conferring on 
municipalities the necessary powers to enable an undergrounding 
project to be executed to completion on both public and private 
property where such an undertaking has been given the necessary 
funding approval under the Act. 


2 . Ambulance Service 

WHEREAS ambulance service is an essential part of hospital 
services ; 

AND ¥HEREAS present ambulance costs are such that an undue 
and onerous strain is placed on people with low restricted 
incomes ; 

AND WHEREAS the provision of an ambulance service places an 
added financial burden on municipalities; 

AND WHEREAS the B.C. Hospital Insurance Service is conducting 
a study into Ambulance Services: 

THEREFORE BE IT RESOLVED that the Government of the Province 
of British Columbia be urged to amend the Hospital Insurance 
Act to make provision for ambulance services under the British 
Columbia Hospital Insurance Sevfice. " 

MOVED by Aid. Linnell, 

THAT the foregoing recommendation of the Board of Administration 
be approved, and therefore, the two resolutions be submitted for 
consideration at the forthcoming U.B.C.M. Convention. 

- CARRIED UNANIMOUSLY 

0. Britannia Community Services Centre: 

Vacant Possession of Certain Properties 
Cotton Drive and William Street 

The Board of Administration under date of June 14, 1973, 
submitted the following report: 

"Tb* SupervlBor of Property & Influnmoe reports as follows: 

'On February 6, 1973, City Council approved the eicpropriation of 
properties in Block "^8, B.L. ?6l4A reauired for the Brltwmla Com.niinity 
Services Centre Pro.lect, and the appointment of Mr. R. S. Thorpp ns tho 
City's nominee to the Board of Arbitration to be constituted to determine 
due compensation to the owners. Following erpronriation, settlements 
were reached with the owners of two of the properties. 

Subsequently, on April 3, 1973, City Council authorised the Corporation 
Counsel to apply to the Court for Vesting Orders with respect to the three 
remaining properties, ae follows: 

Parcel C of Loto 1&2, Lot 17 & Lot l8. All in Block 38, 

Bistrict Lot 261i"A", Known as 1120 Cotton Brive, l6U3 William St. 

and I6I4I Williajn Street, respootively. 

These three pronertien are now vested to the City r3\A negotiations have 
continued with the owners without nuccens. To date these ownere hfive not 
appointed sollcitorn or arbitrators a}\A they have also, to date, refuood 
to accept temporary accommodation within the Pro.lent area, with moving 
ooata to be borne by the City. 

On May 29, 1973 City Counoil approved of the Vanoouver School ](ofird oalling 
for tondere for the conotruotlon of the Britannia Community Ser\'ices Centre. 
The tendern are to bo returned by July 6, 197^. It Is assumed th«t the 
oontraot will be awarded shortly thereafter. 

The three subject properties must be cleared of bulldingit to ennhle otart of 
construotion and to annuro euoh olearmoe, the S\iperv<nor of ri\->perty <S> 
Insuranoe after oonnultation with tlio City Solicitor, roqueeto tbftt authvTity 
be given to eeek "Order for Possession" of onoh of the nubjeot i^rvperties Mid, 
if it becomes necessary, to move the oooupanto and their poeseseions into 
temporary aocoramodation. While it will probably not bo neooeeary to take 
physical posfleesion imtil about the end of July, authority is bcin.c: requested 
now to give ample time to apply to the Court for Buch order. This action 
will not preclude further negotiations or endeavours to arrange for arbitration 
hearings. 

i-r^r^t. 'H 
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Britannia Community Services 
Centre (continued) 


I am attaohlD^ ooples of lettera from the City Solicitor, dated Ka/ 17th, 
1973f offering to move eaoh of the three owners, at the City's expense into 
rent-free temporary aooonmodation. This offer has been repeated verbally by 
representativeo of this office but to date none of the owners have agreed to 
aooept. They have also refused offers of a oaeh advanoe based on the City's 
fizuil offers, and without prejudice to their rights to compensation. 

RBCOMMENDEDi 

(a) That the Corporation' Counsel be authorised to apply to the Court for 
Ordere for Poesesftlon with ronpeot to the «bov»> prop»>rtlPB. 

(b) That the Corporntlon Counsel Mid thf SxiptvI ror of 'Pror»>rty fc Insur^irp 
be ftuthorlzpd to tiVe any nPCAsnary notion with rv'ipt^rt to ♦hf enld 
Ordors for Ponseralon Including moving the occupants and th^lr pop"*"-- 
slona into tempo rnry n,ccoraroodn.tlon.' 

Your Board 

RRCOMMKin)?! thit fhf forpfnoing recoi!Bn»>ndftt1on of the Surorvlsor of T*royr-^y fr 
TnBurRnc»> be adopted." 

Copies of the Law Department's letters 
on file in the City Clerk's Office 

MOVED by Aid. Pendakur 

THAT the foregoing recommendation of the Supervisor of Property 
and Insurance and the Board of Administration, be approved. 

- CARRIED UNANIMOUSLY 

P. Consideration of Regional 
District Matters 


In connection with the Greater Vancouver Regional District 
meeting to be held Wednesday, June 27, 197 3, there were no 
comments from members of Council for consideration at this time. 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Linnell, 

THAT the Committee of the Whole rise and report. 

- CARRIED LTNANIMOUSLY 

MOVED by Aid. Linnell, 
SECONDED by Aid. Hardwick, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 

MOTIONS 

1. Allocation of Land for Highway Purposes 
5388 Knight Street 

MOVED by Aid. Linnell, 
SECONDED by Aid. Hardwick, 

THAT WHEREAS the registered owners have conveyed to the City 
of Vancouver, for highway purposes, the following described lands: 

West 7 feet of Lot 25, Block 2, District Lot 710, Group 1, 
New Westminster District, Plan 1787 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for highway purposes; 

cont 'd . . . . 
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MOTIONS (cont'd) 


Allocation of Land for Highway Purposes 
5388 Knight Street (continued) 

BE IT THEREFORE RESOLVED THAT the above described lands so conveyed 
be, and the same are hereby accepted and allocated for highway 
purposes, and declared to form and constitute portions of highway. 


Alderman Rankin 

MOVED by Aid. Bowers, 
SECONDED by Aid. Pendakur, 

THAT Alderman Rankin be granted leave of absence for the 
period July 25th to August 15th, 1973, inclusive. 


- CARRIED UNANIMOUSLY 


2. 


Leave of Absence : 


- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 10:35 p.m. 


* * * * * 


The foregoing are Minutes of the Regular Council meeting 
of June 26, 1973, adopted on July 3, 1973. 
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FINANCE MATTERS 


RECOMMENDATION 


1 . Library Board - Relocation of 
Mount Pleasant Branch Library 

The Director of Finance reports as follows: 

"The Library Board request authority to move the Mount Pleasant Branch 
Library from its present location at 141 East Broadway to more suitable 
space in the Kingsgate Shopping Mall. The date of the proposed move is 
August 15, 1973. 

The estimated cost of relocating the Mount Pleasant Branch Library and 
the increased operating cost are as follows: 


Capital Funds 

1. Carpet for public area, meeting rooms and 

infonnation centre $ 6,050 

2. Shelving, work room counters, etc. 8,550 

3. Furnishings in public areas and 

miscellaneous equipment 4,800 

4. Provincial sales tax 950 

$20.350 


Revenue Funds 

1. Moving costs $ 1,400 

2. Annual rental and operating costs will increase by 

about $3,800 from $38,000 to $41,800. 

Part year from Aug. 15, 1973 1.^25 

$ 2,825 

The Comptroller of Accounts advises that the capital cost of $20,350 could 
be provided from the Library Capital Funds subject to the approval by 
Council of the necessary by-law diverting Library Capital Funds for the 
purpose of relocating the Mount Pleasant Branch Library. 

The revenue funds of $2,825 required for moving costs and increased operating 
cost could be provided from Contingency Reserve." 

Your Board RECOMMENDS that 

Ca) the Corporation Counsel be instructed to prepare the necessary 
by-law to divert $20,350 of unspent Library Capital Funds for 
this purpose, and 

Cb) $2,825 be provided from Contingency Reserve to cover moving costs 
and increased operating costs from August 15, 1973. 

2. Changes to Schedule of Rental Rates, The Queen Elizabeth 

Theatre and Playhouse, September 1, 1973 - August 31, 1974 

The Theatre Manager reports aa follows: 

"In 1971 rental rates for the Theatres were increased 2$% in line with 
wage and operating costs. To forestall any large operating deficit caused by 
the recent sharp increase in operating costs it is proposed that rates be 
increased again. 

cont ' d 
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The proposed schedule sets out the higher rates. While increasing the 
evening rates to conmercial users by 20%, it makes minimal increase in the 
afternoon and morning rates and allows the community organizations the benefit 
of only a 7% (approximately) evening rate increase. 

The Vancouver Civic Auditorium Board approved the new rate schedule at 
its meeting on March 9, 1973. 

The Theatre Manager recommends ratification of the Schedule of Rental 
Rates as set out in the Summary of Changes and revised Schedule circulated 
to members of City Council to have effect from September 1, 1973 to August 
31, 197U." 

Your Board RECOMMENDS adoption of the Theatre Manager's report. 
CONSIDERATION 

3 . Complimentary Tickets - Young Voyageur Groups 
The City Clerk reports as follows: 

"Letters from John Oliver Secondary School and Eric Hamber 
Secondary School have been received at this office, requesting 
complimentary tickets for approximately forty-five (45) 
individuals each, to the Queen Elizabeth Conservatory, Planetarium, 
Aquarium and Museum. 

Both schools are hosting Young Voyageur groups - Eric Hamber 
from St. Jean, Quebec; July 19 to 27 and John Oliver from St. 
Thomas, Ontario; July 31 to August 7. 

Your Board notes that Vancouver City Council has previously 
dealt with similar requests as follows: 

June 20/7 2 Canadian Young Voyageurs Group _ ^ppj-Qved 

Admission to Museum, Planetarium 
and Aquarium 

July 14/7 2 Young Voyageur Group - _ approved 

Complimentary tickets to 
Planetarium & Maritime Museum 

The following are the rates charged the City by the above 
mentioned civic facilities: 


Museum and Planetarium 

$1 

.50 

for 

adults 



.50 

for 

children (up to 16) 

Aquarium 

$2 

.00 

for 

adults 



.10 

for 

students 

Conservatory 

$ 

.35 

for 

adults (Teachers) 



.10 

for 

students " 


Your Board submits the foregoing for the CONSIDERATION 
of Council. 

(Copies of letters are circulated for Council information) 
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CONSIDERATION AND RECOMMENDATION 

4. Granville Grange - Request for Lease of City Land and 
Buildings - N/W Corner of 4th Avenue and Granville St. 

The Supervisor of Property and Insurance reports as follows :- 

"This site comprises seven parcels of land a little under 
one half an acre in size, zoned Light-Industrial, which is 
part of the residue of laoids acquired for the construction 
of Granville Street Bridge in 1954. A portion of the land 
and buildings is under the Granville Street Bridge itself. 

The intent of the Supervisor of Property and Insurance had 
been to demolish the obsolete buildings, dedicate the neces- 
sary portion of l2ind for the bridge right-of-way, obtain 
authority from the City Engineer to lease the laind under the 
bridge for parking and sell the site as a package for new 
development . 

The land contains one vacant lot, a shed and three poor 
quality buildings fronting on Granville Street which now 
blind-ends against the main support under the Granville 
Street Bridge at 4th Avenue. One of the buildings is a 
warehouse and. is occupied by a moving company. The other 
two City buildings, along with a privately owned building, 
are rented by the Granville Grange group and used for 
sculpturing, painting, ceramics, graphic architectural 
design, machine woodworking shop, film studio, printing lab, 
audio-visual electronics, information retrieval, storage, 
exchange and library. 

By letter dated March 13th, 1973, the Granville Grange group 
has requested a five year lease at a nominal rental for the 
City properties they are presently occupying at 1923, 1927 
Granville Street and ultimately 1975 Granville Street, which 
is the warehouse now occupied by the moving company. They 
state they will undertake certain renovations of a maintenance 
and beaut if ication nature, the extent of which will be decided 
in later consultation with the City of Vancouver. 

By letter dated June 7th, 1973, the Plsmning & Civic Development 
office has advised that they are prepared to recommend a lease 
for five years subject to a one year's notice of cancellation. 
The one year cancellation clause to provide a safe-guard with 
respect to the performatnce of Granville Grange should Council 
go along with the Social Planning Department's position that 
the lease be provided at a nominal sum in return for certain 
renovations and maintenance. 

The estimated market value of the lands clear of the bridge 
rxght-of-way is in the realm of $150,000.00 and the present 
rental income on all of the properties contained on this site 
is $7,320.00 per year. The Graaiville Grange people pay 
$2,520.00 per year of this amount. ihey are presently $740.00 
xn arrears to June 30th on their account. 

If Council's decision is that the Granville Gr£uige group are 
to take over all of the buildings and land on this site, this 
will require giving notice to two other tenants in the buildings 
who are on a monthly basis. The alteration of the existing 
structures might be expensive if these alterations are to 
conform with by-law requirements and in addition special require- 
ments might be requested by the City Engineer to protect the 
bridge structure. This of course would depend upon the nature 
of the work that will be carried out in the buildings and the 
extent of the renovations. " 


cent ' d 
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Clause No. 4 (cont'd) 


The Director of Finance reports as follows :- 

"I recommend to Council that the property not be rented to 
the Granville Grange group at a nominal rental but that the 
property be dealt with on a proper market rental basis. If 
Council is of the opinion that the request of Granville Grange 
should be considered further, then I recommend that it be 
done through the normal grant procedures whereby Council has 
the Director of Social Planning examine the request on the 
basis of merit and financial need for recommendation back 
to Council." 


Your Board submits the foregoing report of the Supervisor of 
Property and Insurance and the Director of Finance to Council 
for CONSIDERATION and RECOMMENDATION. 


A letter is submitted with this report from the Cultural 
Advisory Committee supporting the Granville Grange concept and 
requesting Council consideration of their request re lease of 
City land. 

(DELEGATION REQUEST: Granville Grange) 
CONSIDERATION 

5. Police Motorcycle Drill Team: 

Attendance at Seattle Seafair Parade, July 28, 1973 

The City Clerk reports as follows; 

"Under date of June 18, 1973, the Secretary of the Board of 
Police Commissioners advises of the following action of that 
Board at its meeting on June 11, 1973: 


'The Chief Constable advised that the Motorcycle Drill 
Team had been invited to participate in the Seafair 
Parade to be held in Seattle on July 28th. He requested 
the approval of the Board for the Team to attend and 
asked that City Council be requested to provide $200 to 
assist in deferring expenses involved.' 

The Board of Police Commissioners resolved: 


'THAT City Council be requested to consider authorizing 
the Police Motorcycle Drill Team to travel to Seattle 
to participate in the Seafair Parade on July 28th, 1973 
and to provide the sum of $200 toward the expenses.' 

For the information of Members of Council, previous requests 
for this activity have been dealt with as follows: 


July, 1972 ) 

April, 1971 ) 

June, 1970 ) Police Motorcycle Drill Team 

July, 1968 ) Seattle Seafair Parade - $200.00 

July, 1967 ) approved" 


Your Board submits the foregoing for the CONSIDERATION 
of Council . 
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INFORMATION 

6 . 1973 Union of B.C. Municipalities Convention 

The City Clerk reports as follows : 

"The Executive Director of the Union of British Columbia 
Municipalities has officially advised that the 1973 Annual 
Convention of the U.B.C.M. will be held at Prince George, 
September 12th, 13th, and 14th. 

All delegates who are elected representatives are 
entitled to vote; appointed officials who attend the Convention 
are entitled to the privilege of the floor, but may not vote. 

Council is reminded that on February 20, 1973, it 
passed a motion authorizing all Members of Council and 
Commissioner Ryan to attend this year's Convention. 

Resolutions are to be forwarded to the Executive Director 
not later than Friday, June 29th, 1973 . The City Clerk's Office 
asked all Department Heads and Members of Council if they wished 
to submit proposed resolutions for consideration by Council. 
This office to date has received no suggested resolutions." 

Your Board submits the foregoing for the INFORMATION 
of Council. 

(Copy of the official notice of the 1973 Annual Convention 
of the U.B.C.M. is circulated for the information of 
Council. ) 

CONSIDERATION 

7. Grant Request: 34th Finnish Canadian 
Grand Festival, June 29 to July 2, 1973 

The City Clerk reports as follows : 

"At the suggestion of the Cultural Advisory Committee, 
the Finnish Canadian Grand Festival has submitted a grant 
request with respect to their Grand Festival to be held in 
Vancouver June 29 to July 2, 1973. This Festival has been 
an annual event for the last 34 years and is being held in 
Vancouver for the first time this year. Canadians of 
Finnish origin will be attending the Festival, which will 
be held at the University of British Columbia and will con- 
sist of sports events, folk dancing, art exhibits, concerts, 
drama and social events. The anticipated attendance is 
approximately 1,000 people. The Festival Committee is 
requesting Council consideration of a grant towards the 
rental of the required premises at U.B.C. which are esti- 
mated to be about $3,000. (The Cultural Advisory Committee 
did not consider this grant request was within its jurisdiction.) 

Your Board notes that the Vancouver City Council has 
previously dealt with a similar request as follows: 

July 13/72 Shawnigan Lake Summer School no action" 

of Arts - Grant for B.C. 
International Festival 

Your Board submits the foregoing for the CONSIDERATION 
of Council. 
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PROPERTY MATTERS 


RECOMMENDATION 

1 . ACQUISITION FOR REPLOTTING PURPOSES 
Lot 7A, Subl, Block 70, D.L. 2^8 & 329 
S.E. Corner Natiaimo Street and C.P.R. 
Right -of -Way 

The Supervisor of Property and Insurance reports as follows :- 

"On July 29th, 1969, City Council adopted a report of the 
Board of Administration, Building & Planning Matters, dated 
July 11th, 1969, concerning the assembly of various City, 
Provincial and privately-owned lands located East of Gladstone 
Street between the C.P.R, Right-of-Way and the Fraser River 
to provide sites to be leased for industrial development. 
This scheme included the extension of Kent Avenue North 
between Nanaimo and Elliott Streets to allow a trunk sewer 
to be installed. The existing and proposed subdivisions 
are illustrated on Planning Department Drawings #4448-lB 
and #4448-2B, which are circulated . 

Lot 7A, Sub 1, Block 70, D.L.'s 258 & 329, located at the 
S.E. corner of Nanaimo Street and the C.P.R. Right-of-Way, 
is the remaining privately-owned parcel to be acquired. 

This property comprises a small upland lot, zoned M-2 
Industrial, with a frontage of 75.8' to an average depth 
of approximately 16.9' for an area of approximately 1,281 
sq. ft., improved with two one-storey frame buildings on 
piles erected in 1943 and used for boat repairs. These 
buildings have a floor area of 1,570 sq. ft. and hence 
encroach upon adjacent Crown Provincial lands lying below 
the High Water Mark. In addition, there are approximately 
250* of floats and two step-ways. 

The owners, Frederick A. Sandry aund Mary Sandry, reside at 
8490 Nanaimo Street on Lot 7 situated immediately North of 
the Right-of-Way, which property they also own. Said Lot 7 
is one of several residential properties in the area bounded 
by Duff Street, S.E. Marine Drive, Elliott Street and Kent 
Avenue North, which is zoned CD-I and is presently under 
consideration by the Planning Department as part of a larger 
study area comprising lands between S.E. Marine Drive and 
Kent Avenue North from Crompton Road to Boundary Road. A 
report regarding this larger area is pending and should be 
completed in two or three months. It is possible that as a 
result of this pending report that the aforesaid residential 
prop>erties may be included in a long-range acquisition program. 
In the meantime, since the owners are in occupation of Lot 7, 
it is considered advisable to acquire Lot 7A only at this time 
which will enable the development South of the Right-of-Way to 
proceed independently. 

Negotiations were first entered into with these parties in 
August, 1969. Initially, Mr. Sandry, who was 60 years of age 
at that time, wanted a 10-year lease as a condition of sale. It 
was considered that such condition was directly opposed to the 
intent to assemble for long term leasing. Further negotiations 
were deferred pending acquisition of other privately-owned lands 
which were subsequently completed in February, 1972. Following 
the resumption of negotiations, the question of a lease of the 
subject property was referred to the Director of Planning & 
Civic Development who advised under date of November 7th, 1972 
as follows :- 


/2 
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IILause 1 Continued 


"With respect to your letter of October 16th, 1972 re 
the above, I have no objection to some form of arrange- 
ment to leave Mr. Sandry's operation intact for the next 
approximately three years. 

I would suggest, however, that the City acquire immediately 
his property ajid provide an agreement (as opp>osed to a 
lease) to carry on his present operation until July, 1975. 

Such an agreement need not delay the City's undertaking 
to consolidate, apply for waterlots, fill land and market. 
In this regard I reconunend that we : 

1. immediately consolidate properties involved 

2. apply for waterlots to extend 200-300' from the 

present real property 

3. test the feasibility of filling and building 

bulkheads with the City Engineer 

4. call for lease propxjsals in accordaince with the 

original report approved by City Council. 

If all these matters are completed prior to the expiration 
date of the agreement with Mr. Sajidry, this could be a 
temporary condition of our lease to a new lessee." 

The owners have now agreed to sell Lot 7A for the sum of 
$15,500.00, including business disruption, as of June 30th, 
1973, subject to the following conditions :- 

1. The owners to enter into a lease of the area, 
approximately 75' x 120' in size, now covered by 
this business operation, which includes the subject 
property and portions of the eJbutting waterlot, for 
a term of 3 years and 6 months from July 1st, 1973 
to December 31st, 1976, which lease is to provide 
that the owners may cancel at any time on 90 days' 
notice and that should the City wish to terminate 
said lease on December 31st, 1976, the owners are to 
receive at least 90 days' advance notice from the 
City. In the event that these leinds are not required 
by the City at that time and the lessees hold over, 
this tenancy is to continue on a month-to-month basis 
subject to 90 days' notice of cancellation. 

2. The lessees to pay a basic rentaLL of $50.00 a month for 
LxDt 7A, plus taxes as if levied, plus also a pro-rata 
charge for the portion of the adjoining waterlot now 
occupied by the owners based on current rates charged 
by the North Fraser Harbour Commission. 

3. The lessees to be responsible for aJ.1 repairs, 
maintenaunce and operating expenses. 

The above settlement price is considered to be fair axid 
equitable. 

It is noted that it will be necessary for the City to secure 
title to the various portions of Crown Provincial property 
adjacent to the upland parcels required for the future extension 
of Kent Avenue South as shown on Drawing 4448-lB and to obtain 
Head-leases of the "Possible Water Lots" shown on Drawing 
4448-2B with a view to completing the proposed subdivision as 
indicated. 
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Clause 1 Continued 


RECOMMENDED that, 

(a) The Supervisor of Property & Insurance be authorized 

to acquire Lot 7A as aforesaid for the sum of $15,500.00, 
inclusive of all considerations, as of June 30th, 1973, 
chargeable to Code 561/2802 - Land Purchase Fund for 
Future Civic Purposes, 

(b) The Vendors, Frederick A. Sandry and Mary Sandry, be 
granted a lease of an area approximately 75' x 120' 
in size as aforesaid, for a term of 3 years and 6 
months commencing July 1st, 1973 in accordance with 
conditions 1, 2 and 3 set out above, it being under- 
stood that no assignment of said lease is to be 
permitted. 

(c) The Supervisor of Property & Insurance to continue 
negotiations for the acquisition and lease of the 
various pnartions of Crown Provincial lands required 
to complete this assembly scheme and proposed sub- 
division, all survey and legal fees to be borne by 
the City." 

Your Board 

RECOMMENDS the foregoing recommendations of the Supervisor of 
Property & Insurance be adopted. 


INFORMATION 
2. DEMOLITIONS 

The Supervisor of Property & Insurance reports as follows 

"I have received and opened quotations from various contractors 
for demolition of the structures listed below and have awarded 
the contract to the low bidders as noted 

Successful City to 

Property Project Bidder Pay Code No. 


16. J7 Parker St., 
Lo : 19, Block 23, 
D.t. 264A 


1999 West 7th 
Avonue, Lot 20, 
Block 286, D.L. 
52<> 


94JJ 
Lo-; 
Blk 


Cotton Dr. 
A of 23 & 24 
. 23, D.L. 264A 


1008 McLean Drive 
Lo-; 16, Block 26, 
D.i. 264A 


1042 McLean Drive 
Lo-t 11, Block 26, 
D.L. 264A 


Briteuinia 
Community 
Services 
Centre 

Kitsilano 
Senior 
Citizens • 
Housing 

Britannia 
Community 
Services 
Centre 

Britauinia 
Community 
Services 
Centre 

Britannia 
Community 
Services 
Centre 


John Bulych 


S. Kelly 


Bob's Power 

Demolition 

Ltd. 


R.Shor treed 


$745.00 5830/428 


$995. GO 565/1006 


$662.00 5830/428 


$539.00 5830/42B 


John Bulych 


$750.00 5830/428 


BOARD OP ADMINISTRATION, JUNE 22, 1973 (PROPERTIES - i+ ) 

Clause 2 Continued 

The above contracts have been confirmed by the Board of Administration 
and are reported to Council for INFORMATION." 

Yojir Board submits the foregoing report of the Supervisor of Property and 
Insurance to Council for INFORMATION. 

RECOMMENDATION 

3. ACQUISITION FOR BRITANNIA COMMUNITY 
SERVICES CENTRE 
II4.7I William Street, 

W.E. McCartney 

Reference is made to the followinfr motion pasned by the City Counci] at its 
Special Meeting (PubHc Hearing) dated May 1^;, 19?^. 

"THAT this Council on record an tnipporting the proposition 
of full exchange value to home ovmers for property acquired under 
threat of expropriation where the homeowners own and live In the 
property to be acquired; 

AND PURTHRR THAT the particular case of Mr. W. F,. McCartney be 
referred to the Board of Administration for re-oort to Oo\incil." 

With resrard to the latter clause, the Supervisor of Property & Insurance reports 
as follows :- 

"Mr. Wm. E. McCartney is the owner of Sub. B East h nnd C of Lotp 7 & 8, 
Block UO, D.L. ?6JiA, known as Di'^l William Strr>et. 

These premises oomprise a 1^ storey and basement frnme dwelling, with a 
main floor area of approximately 787 sq.ft., erectf^d in 1909 on a site, 
1^5' X 66' , zoned R.M.-3. This dwelling contains rooms, U plumbing' 
fixtures, has a patent shingle roof, wood siding exterior, a concrptf 
foundation and is heated by an oil-fired hot air fu-nnace. Said dwelling 
shows considerable evidence of both internal and external deferred maintenance. 

This Office had gone to considerable effort in endeavoviring to setf e with 
Mr. McCartney, including supplying his representative with niimerous current 
listings of properties which are basically comparable. As we were still 
in the process of negotiating we were much surprised to learn of Mr. McCartney's 
appearance before Council at the Public Hearing on Renroning on May 1^, 1973. 

When negotiating for the acquisition of property r^'ouireril for Civic purposes 
this Office endeavours to effect an over-all settlement with the owner of 
the property, which is representative of full current market value of the 
real estate, plus allowance for disruption and moving costs, particularly 
where the premises are owner-oooupied. 

This, I feel, meets with the intent of the Council motion of May 1^, 1973 
and the representative of the ovner was so advised that they fhould be 
seeking alternative housing of comparable value. 

They have now located another property which meets this criteria and have 
therefore agreed to sell their present property to the City for the stun 
of $23,900,00 inclusive of all considerations as of June l5, 1973, sub.iect 
to the owner retaining rent-free possession to August 1^. 1973. 

This price represents a fair and reasonable settlement and has been approved 
by Central Mortgage & Housing Corporation. It is proposed to demolish the 
dwelling when vacant. 

This Office has, to the moment, including the sub.iect property, completed 
the acquisition of 61 of the 78 parcels required for the Britannia Pro.lect. 
The raa.lority of the former owners have already acquired their own alterna- 
tive accommodation. This would lead me to believe that our current apriroach 
is fair and reasonable. 


/I 
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RECOMMENDED that the Supervisor of Property & Insurance be 
authorized to acquire this property for the sum of $?3.900.00 
on the foregoing basis, chargeable to Code #58?0/U27." 

Your Board 

RECOMMENDS the foregoing recoomendcttion of the Supervisor of Property 
& Insurance be adopted. 


i|. ACQUISITION FOR BRITANNIA COMMUNITY 
SERVICES CENTRE 

Ili83 Parker Street 

The Supervisor of Property and Insurance rep>orts as follows :- 

"The above property, legally described as Lot 9, Block 25, 
D.L, 264A and known as 1483 Parker Street, is required for 
the Britannia Conununity Services Centre. This project is 
to be developed as an Urban Renewal Scheme under Section 24 
of the National Housing Act, 

These premises comprise a 2 storey frame dwelling with a 
main floor area of approximately 676 sq. ft., erected in 
1912, and a concrete hollow block workshop of approximately 
525 sq. ft., erected in 1963, all on a site 31.4' x 122', 
zoned RM-3. The dwelling contains 6^ rooms, 5 plumbing 
fixtures, has a patent shingle roof, shingle exterior, full 
concrete basene nt and is heated by a gas-fired hot air 
furnace. This dwelling is in below average condition for 
age and type . 

I^he Britannia Community Services Centre involves the 
acquisition of 78 properties. The subject property 
represents the 62nd negotiated settlement. 

Following negotiations with the owner's son, she has agreed 
to sell for the sum of $26,500.CK) as of June 15th, 1973, 
subject to the owner retaining rent-free possession until 
August 15th, 1973. This price represents a fair and reason- 
able value for the prof>erty and has been approved by Central 
Mortgage & Housing Corporation. It is proposed to demolish 
the dwelling when vacant. 

RECOIMENDED that the Supervisor of Property and Insurance be 
authorized to acquire this property for the sum of $26,500.00 
on the foregoing basis, chargeable to Code #5830/427." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of 
Property aind Insursunce be adopted. 

5. ACQUISITION POH ARUUTUS-minnARD COWTIfCTOR 

1862 West 5th Avenue 

Thf SupprviBor of Property A Inmiranoe reports r» folTowp: 

"The above property, legally described nn tho T<}i of l-ot h. Block ?67, 
D.L. ^^76 find knovm an "186? West 5th Avenue, fonnn Dfirt of thf rlwrht- 
of-way of the projected Arbutus-Burrard Connector and hfis been offprp'i 
for sale by the owner. This pTO.ject is included in the 1971-197'^ 
Capital Programme and ia tentatively scheduled for develoT>raent In latp 
1975. 
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These prftmises comprise a. two-storey and full basement frame dwelling 
with a main floor area of 7'^0 sq.ft. erected in 1910 on a site ?<• r 1?0» 
zoned R.M.-3. This dwelling contains 12 rooms including two in the 
basement, has 7 plumbing fixtures, a natent shingle roof, siding? and 
shingles on exterior walls, a concrete foundation and is heated by a coal 
stoker. This house is occupied ty one family and is in average condition 
for age and type. The present owners are to vacate on July 31, 197 It 
is proposed to rent these premises thereafter until required for the -nroiect 
and at such future date to demolish the dwelling when vacajit. 

Following negotiations with the owners they have agreed to sell for the 
sum of $29,000.00 as of Jime 30, 1973. subject to retaining rent-free 
possession of these premises until July 31 » 1973. This price is con- 
sidered to be fair and equitable for the subject's large amount of accom- 
modation and is representative of market price in the area. 

RPX30MMENDED that the Supervisor of Property & Insiirance be authorized to 
acquire this property for the sum of $29,000.00 on the foregoing basis, 
chargeable to Code No. lU6/l901 — Arbutus Burrard Connector." 

Your Board 

RECOMMENDS the foregoing recommendations of the Supervisor of Property & Insurance 
be adopted. 

6. SALE AND RESUBDIVISION - CITY OWNED PROPERTY 
Situated on the East Side of Marshall Street 
between 19th and 20th Avenue 

The Supervisor of Property and Insuramce reports as follows :- 

"Lot 20, Blocks 17 and 18, D.L. 195, situated on the east 
side of Marshall Street between 19th ajnd 20th Avenues, was 
acquired by the City by Tax Sale in 1920. This property is 
33 ft. by 99 ft., zoned RS-1, One Family Dwelling District 
and it was reserved from sale for lane development. Abutting 
this lot to the north is suiother parcel known as Lane between 
Lots 17 to 20, Blocks 17 and 18, D.L. 195, which was acquired 
by the City by Tax Sale in 1945. This parcel is 10 ft. by 
99 ft., zoned RS-1, One Family Dwelling District. The two 
combined lots then formed a site 43 ft. by 99 ft. 

In 1956, the City Engineer opened a lane over the south 20 ft. 
of Lot 20 to complete a through lane system in the block, 
leaving a residual lot 23 ft. by 99 ft. This parcel was 
considered too small for individual development and has been 
reserved from sale. It is noted that this residual lot 
separates the opened lane and three privately-owned lots, 
known as Lots 17, 18 aind 19, which front onto 19th Avenue. 

The owner of Lot 19 recently made application to erect a one 
family dwelling on his property. Following amendment to the 
original plan to provide two off-street parking spaces under 
the front of the house, a permit was issued and construction 
of the dwelling has commenced. 

The application to construct the new home resulted in the 
Planning Department reviewing the disposition of the City- 
owned property. Following an investigation, the Deputy 
Director of Planning & Civic Development has recommended that 
the south 20 ft. of Lot 20 be formally established for lane 
and that the residual City-owned property be sold for con- 
solidation with each of Lots 17, 18 and 19. Accordingly, 
these property owners were contacted. 


/7 


BOARD OP ADMINISTRATION, JUNE 22, 1973 (PROPERTIES - 7) 


Clause 6 Continued 

The owner of Lots 17 and 18 has a house straddling both lots. 
She has advised that she does not want lane access and she is 
not interested in acquiring any additional land at this time. 

The owners of Lot 19 advised that they would be interested in 
acquiring additional land. Following discussions and after 
due consideration, the owners have offered to purchase the City 
land adjoining their Lot 19 for the sum of $1,000.00 cash, 
inclusive of all costs, subject to the City lands being con- 
solidated with their Lot 19 to form one parcel. Under the 
circumstances, this offer is considered fair and reasonable. 

RECOMMENDED, 

(a) That the south 20 ft. of Lot 20, Blocks 17 and 18, 
D.L, 195, be formally dedicated for lane purposes, 
the pro-rata Tax Sale cost of $64.00 to be charged 
to the City Engineer's account. 

(b) That the portion of City-owned lands (33' x 23' ±) 
abutting Lot 19, Blocks 17 and 18, D.L. 195, be 
sold for the sum of $1,000.00 cash inclusive of all 
costs, subject to the City-owned land and Lot 19 being 
consolidated to form one parcel. 

(c) That the portion of City-owned lands abutting Lots 

17 and 18, be dedicated for lane purposes temporarily 
until such time as when the owner wishes to acquire 
additional land (to comply with the Subdivision Control 
Bylaw)." 

(A plan showing the existing subdivision and proposed sub- 
division is attached to this report). 

Your Board 

RECOMMENDS the foregoing recommendations of the Supervisor of 
Property and Insurance be adopted. 

7. VESTING ORDER 

1997 West 7th Avenue 

The Supervisor of Property & Insurance reports as follows :- 

"Reference is made to Item 5, Property Matters of February 
23rd, 1973, confirmed by Council on February 27th, 1973, 
wherein Lot 19, Block 286, D.L. 526, known as 1987 West 7th 
Avenue^ was expropriated for the Senior Citizens' Housing 
Project (Kitsilano). 

These premises comprise a 2h storey frame dwelling, with a 
main floor area of 1,023 sq. ft,, and full basement, erected 
in 1906 on a site, 50« x 111,95', zoned RM-3, This house 
contains 10 rooms, has 8 plumbing fixtures, a patent shingle 
roof, asbestos shingles on exterior walls, a concrete 
foundation and is heated by a coal and wood furnace. Condition 
of this improvement, which has not been converted to multiple 
dwelling use, is poor. The owner is the only occupant. 

Since service of a Notice of Expropriation, negotiations have 
continued with this owner and independent appraisals have 
been obtained, A final offer of $50,000.00 inclusive of all 
considerations has been made based on the appraisals received. 

However, no settlement has been reached and the City Solicitor 
has advised that a Vesting Order should be obtained in order 
that the City of Vajicouver can obtain title to all properties 
required for this project. It is noted that all properties 
except this one have been acquired and the demolitions 
completed. 

/fi 
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The Assistant Director of Planning & Civic Development, Com- 
munity Planning Division, has estimated that this property 
will be required for development in three to four months. 
If no settlement is reached by that time, it is intended 
to apply to the Court for an Order of Possession in order 
that the dwelling can be demolished. 

RECOMMENDED: 

(a) That a final settlement offer in the amount of $50,000.00 
made through the office of the Supervisor of Property & 
Insurance on behalf of the City be confirmed as represent- 
ing due compensation and the Corporation Counsel proceed 
with arbitration. 

(b) That the Corporation Counsel be authorized to apply to 
the Court for a Vesting Order." 


Your Board 

RECOMMENDS the foregoing recommendations of the Supervisor 
of Property & Insuraunce be adopted. 
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WORKS & UTILITY MATTERS 


RECOMMENDATION 

I. Temporary Closure of Gastown Streets 

The City Engineer reports as follows: 

"On May 15th, 1973 City Council approved a request of the Gastovm Merchants 
Association for a succession of street closiires In Gastovm. These six closures, 
extending from May 20th to June 24.th were for the purpose of creating a street 
market and other 'people' oriented festivities. While one closure was subsequently 
reduced in scope because of licencing problems and another was cancelled because 
of internal administration and participation problems, those that have occurred 
have been a success and have not engendered any undue traffic or other problems. 

When considering the request on May 15th, Council was advised In a report 
that should the closiires prove successful a further proposal would be submitted 
involving the closure of Powell Street for July 1st and 2nd. This request has 
now been received by letter dated June 7th, 1973, together with a request to 
extend for the remainder of the summer the Sunday closures previously approved 
and further to propose a more extensive arrangement on July 22nd to accommodate 
the Sea Festival/Gastown Grand Prix Cycle Race. 

Separately these proposals are: 

J, Closure of Alexander Street from Columbia Street to Carrall Street, 
and Water Street from Carrall Street to Abbott Street, and Carrall 
Street north of Maple Tree Square. 

Date: Sunday and Monday, July 1st and 2nd. 

Time: 9:00 a.m. to 8:00 p.m. 

Activities Planned - 

1. A Street Market consisting of stalls or tables situated adjacent 
to the curb, on both Alexander Street and Water Street. 

2. Musical and dancing performances in the north foot of Carrall 
Street. 

Comments 

Transit is not affected by this closure, which is identical to the 
closure previously approved for May 20th and 21st, and there are no 
objections to the proposal from a Police Department or Traffic Engineering 
standpoint. 

II. Closure of Alexander Street from Columbia Street to Carrall Street and the 
north foot of Carrall Street, for each Sunday during the period July 8th 
to September 30th, 1973. 

On one of these Sundays, August 5th, 12 noon to 4:00 p.m., the 
Jamaica Caribbean Association of British Columbia will be staging an 
outdoor cxiltural show v*iich will feature West Indian music, fashions, 
a costume parade and will inclxade the attendance of the West Indian 
High Commissioner. 

III. Closure of Powell Street from Columbia Street to Carrall Street, Water 
Street from Carrall Street to Abbott Street, Abbott Street from Water 
Street to Cordova Street, Cordova Street from Abbott Street to Columbia 
Street, Columbia Street from Cordova Street to Powell Street, Carrall 
Street from Cordova Street to PowellA^ater Street. 

/ 
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Date: Sunday, July 22nd 
Time: 2:00 p.m. to 6:00 p.m. 
Activities Planned - 

Sea Festlval/Gastown Grand Prix Cycle Race. 
Comments 

This is an international cycle race and is part of the Sea 
Festival programme. 

Transit will be affected by this four hour closure, but Hydro 
will provide diesel buses to detour the area and do not feel that 
there will be much inconvenience to their patrons. 

This event will be composed of two actual races, a Junior one 
of 35 to 4.0 bicycles and the major or Grand Prix event Involving 
around 100 bicycles. The latter will Involve 30 laps around the 
routing. Water Street, Abbott Street, Cordova Street, Columbia Street, 
and Powell Street. The applicants advise that experience shows that 
such races, at the outset at least, have lap gaps of 1^ to 2 minutes, 
which would permit pedestrian crossing as required. Further after 
about 10 laps, cyclists that have been lapped by the leaders will be 
taken out of the race, which means that as the race progresses, 
pedestrian access through the Gastown area will be interrupted less 
frequently. 

The Police Department and Fire Department agree that this event 
can be accommodated and do not feel that there will be much of a 
hindrance problem from pedestrians should the need for an emergency 
vehicle, within the closed area, arise. The organizers will be 
providing marshalls along the route to assist with pedestrian control. 


It is therefore RECOMMENDED that the Gastown Merchants Association be 
permitted to close to vehicular traffic the streets requested on the dates 
specified in Parts I, II and III of the above report subject to the following 
conditions: 

1. The applicants enter into an arrangement with the Corporation 
Counsel Indemnifying the City against any claims that may 
arise from holding the proposed activities. 

2. The cost of temporary traffic controls be borne by the applicants. 

3. The cost of any street cleaning required over and above normal 
street cleaning be borne by the applicants. 

4. That lioences required by the Department of Permits and Licences 
be obtained prior to the closures. 

5. Any food concessions to be subject to City By-laws. 

6. That the Gastown Merchants Association be responsible for 
providing supervision to ensure that vehicular access, for those 
merchants requiring the same, is provided and maintained. 
(Condition 6 shall not apply while the International Cycle Race 
on July 22nd is in progress.) 


I B-2 

DEPARTMENTAL REPORT, June 22, 1973 (SOCIAL - 1) 

SOCIAL SERVICE & HEALTH MATTERS 

CONSIDERATION 

1. Illegal Suite: Hardship Application 
1941 West 36th Avenue 


The Director of Permits and Licenses reports as 

follows : 

" A petition signed by approximately thirty-nine (39) persons has been 
received regarding a basement suite In the above building. The 
petitioners requested an opportunity to present their objections to 
the renewal of an application under the hardship policy when It was 
dealt with. 

An Inspection on August 20, 1971 showed that an Illegal suite was 
present In the basement and the owner was notified to restore the 
use of the building to a one family dwelling. She made application 
under the hardship policy and on February 22, 1972, Council approved 
the application and enforcement action was withheld for one year. 
On April 11, 1973, the owner again made application under the hardship 
policy, stating that she Is divorced and Is supporting one child. The 
applicant Is employed and If the Illegal accommodation was not permitted 
to be used she would still receive an Income of $675.00 per month. A 
medical certificate was Included with the application and after review- 
ing the situation, the Medical Health Officer has recommended that the 
application be approved on medical grounds. 

Normally, your Committee would recommend approval In this case, but In 
view of the fact that there Is a delegation opposing the application, 
the matter Is referred to Council for consideration without a Committee 
recommendation ." 

(copies of relevant supporting material are circulated 
for information) 
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BUILDING AND PLANNING MATTERS 


CONSIDERATION 

1. Repair of Fire Damaged Building 
at 301-305 Main Street 


The City Building Inspector reports as follows: 

"Last winter the building at 301-305 Main Street was damaged by 
fire. It is a three storey building consisting of a retail oc- 
cupancy on the ground floor and sleeping rooms on the two upper 
floors. The building is of wood frame construction and is not in 
conformance with the present Building By-law nor the National 
Building Code. 

The Building By-law states in sub-section 1.7.6 that a building 
not in conformance with the By-law may, with the permission of 
the Building Inspector, be repaired providing the cost of the 
work does not exceed the assessed value. The By-law goes on to 
say that Council may vary or alter the Building Inspector's 
decision "as may be deemed expedient." This clause has been 
carr ied over into the new By-law. 

The owner wished to refurbish the building but I refused permis- 
sion since the cost of the work is in excess of the assessed value. 
The owner now wishes to remove the top floor and repair the re- 
mainder of the building. The work will be in excess of the assessed 
value, but I would not object if Council approves of the revised 
proposal, subject to compliance with City By-laws in all other respects*.' 

The City Building Inspector submits the foregoing report for the 
CONSIDERATION of Council. 
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LICENSE & CLAIMS MATTERS 


INFORMATION 


1. 


Licensing of Street Sales 


On May 30th, 1973 Fulano ImpArts Limited of 4 Powell Street filed a 
complaint with the City Council respecting the activities of a Mobile Retail 
Dealer operating in the vicinity of the complainant's business premises, and 
offering similar products for sale. 

The Director of Permits and Licenses reports as follows: 

"The Mobile Retail Dealer in question is a Mr. Burkitt who is the holder 
of a Mobile Retail Dealer's license and has a retail business at 175 Water 
Street. This license permits him to have a cart for selling goods on the 
south side of Powell Street east of Carrall Street. 

Under the License By-law a Mobile Retail Dealer means a person who is 
licensed to sell goods, wares, merchandise or food stuffs from a vehicle at 
a specified location on a street, lane or other public place in the City. 
The conditions which must be met prior to the issuing of a Mobile Retail 
Dealer's License are as follows: 

(a) The applicant must hold a current retail dealer's license for 
a business premise within the City. 

(b) The size of the vehicle must be approved by the City Engineer, 
but in no case shall the vehicle be more than six feet long and 
three feet wide. 

(c) The location at which the vehicle will be placed must be approved 
by the City Engineer. 

(d) The vehicle shall not have, in total, more than four square feet 
of advertising. 

(e) "ttie applicant shall produce a policy of insurance covering public 
liability in a form and amount satisfactory to the Corporation 
Counsel. 

In addition to the above conditions the following are the requirements 
of the City Engineer when considering the location of a Mobile Retail Dealer's 
cart: 

(1) may not stand within an intersection, or on a street within twenty 
feet of a property line of an intersecting street except where 
specifically authorized. 

(2) may only stand, at its location, on the sidewalk or boulevard and 
may not stand on any portion of the vehicular travelled portion of 
the road . 

(3) may not stand, at the curb, in bus zones, bus stops, loading zones, 
passenger zones or any other zone designated for use of specified 
classes of vehicles. 

(4) may not stand directly in front of any doorway to any building. 

(5) may not stand so as to obstruct the vision of a show or display 
window of any adjacent business. 

(6) may not stand so as to obstruct the clear vision of a traffic sign 
or parking meter. 

(7) may not stand within five feet of a sidewalk crossing or inter- 
secting lane. 

(8) may not stand at any location, whether authorized or not when such 
standing occurs in conjunction with a queue of people or works of 
construction or demolition. 

(9) must stand in such a position as to minimize obstruction to 
pedestrian traffic. 
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Inspections have shown that He. Burkltt Is meeting all of the above 
conditions and he has again been advised of the restrictions. There have 
been thirty-five (35) Mobile Retail Dealer licenses Issued this year and 
the restrictions noted above appear to be working satisfactorily. 

Fulano Imports Limited are concerned that a license has been Issued 
to permit a cart to be located in front of their business premise and 
selling a similar product. There ■fs no provision under the by-law to 
prohibit this practice. If Council wish to prevent a cart from being 
located In front of a business premise which sells a similar commodity 
then the Corporation Counsel should be requested to prepare an appropriate 
amendment to the License By-law." 


The report of the Director of Permits and Licenses is submitted 
to Council for INFORMATION. 


(Copy of letter dated May 30, 1973, from FULANO IMPORTS 
LTD. is circulated for the information of Council. ) 



PART REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON HOUSING 


June 12, 19 73 


A meeting of the Standing Committee of Council on Housing 
was held on Tuesday, June 12, 1973 at approximately 10:40 a.m. 
in the No. 1 Committee Room, third floor. City Hall. 

PRESENT: Alderman Harcourt (Chairman) 

Alderman Hardwick 
Alderman Rankin 

ABSENT: Alderman Massey 

CLERK: M. Kinsella 

1. Proposed Senior Citizens' Housing Development 
Fourth Avenue and Wallace Street 


RECOMMENDATION 

(a) A Report from the City Engineer and the Deputy 
Director of Planning on Road Recpjiirements 

As requested at a previous meeting, the City Engineer and the 
Deputy Director of Planning & Civic Development submitted the 
following report on the road requirements in this area for con- 
sideration of the Committee: 

"On May 15, 1973 Council adopted a report of the Standing Committee on 
Housing recommending that the City enter into negotiations with the Federal- 
Provincial partnership for the sale of Lot D of DL538 (west of Wallace Street 
between 2nd Avenue and Ath Avenue) for senior citizens' housing. The report 
also called for the Deputy Director of Planning to report back to the 
Committee on the implications of the possible road connection between Pt, 
Grey Road and 4th Avenue in relation to the site. 

This report provides background information about the arterial street 
system requirements in the area and discusses alternative roeui schemes in 
relation to the housing site, 

BACKGROUND 

The housing site under consideration is in the general area where the 
western extension of Pt. Grey Road to connect to N, W, Marine Drive has been 
planned for many years. 

The Cornwall - Pt. Grey Road - N, W, Marine Drive route has always been 
considered as a link in the Vancouver major grade street system. To complete 
the major street system in this area of the City and to provide route 
'continui'ty and adeqvutte capacity "for the artwrial street fiinotdon, a connection 
is reqxilred between Pt, Grey Road and N, W, Marine Drive, 

In early major street studies the Pt, Grey Road extension was proposed 
to swing south to 4-th Avenue in the vicinity of Wallace Street to bypass the 
Deportment of National Defense (D,N,D,) Jericho Lands and then to turn north 
again to N, W, Marine Drive via Discovery Street. 

In 1968 when the D.N.D, decided to phase out their operations at Jericho, 
a more direct connection of Pt, Grey Road with N. W, Marine Drive across 
the Jericho land was planned to provide the street system continuity, to 
serve as a 'divider' between park land to the north and the proposed resi- 
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dential development on the south 38 acres and to provide access to the park 
and residential lands. This roadway across the Jericho lands was a part of 
the March 1969 agreement with the D.N.D. for the transfer of land to the City 
for park purposes. 

In July 1971, Council adopted a resolution whereby the City was to meet 
with the Federal Government to negotiate for the remaining 38 acres of the 
Jericho lands. However, the disposition of the 3^ acres has not been resolved 
to date. 

A number of alternative schemes for the Ft. Grey Itond/N. W. Marine 
Drive ooilnocticn are posaiblo and ore discuosod in the following soction. Tim 
••ilternativon ixro illustrated on the attached plan. 

ALTERNATIVE CONMECTIONS 

Scheme A; Direct Connection Across Jericho Lands 

TMs scheme provides the optimum connection from a traffic standpoint with 
a minimum of disruption to existing property or potehtial subdivision of vacant 
land. However, this route is related to the resolution of the 33 acre question 
and as n result of negotiations and planning for the area it may not be an 
appropriate solution. 

This scheme avoids the housing site in question. 

flf-heme B; Pt. Grey RoetdAth Avenue Connection; Wallace Street Alignment 

This scheme provides an adequate connection from a traffic standpoint but 
seriously affects the subdivision potential of vacant City land north of the 
housing site. It might however be possible to incorporate the portion of 
Wallace Street between Pt. Grey Road and Second Avenue with lands between 
Wallace Street and the new road to create single family lots. The extent to 
which this can be done is subject to consideration of underground utilities 
on Wallace Street. 

This scheme would reduce the size of the senior citizens' housing site 
by approximately of an acre ( less than 10^ of site) , 

Scheme C; Pt Grey RoadAth Avenue Connection; West of Housing Site 

This scheme provides an adequate connection from a traffic standpoint but 
also affects the subdivision potential of the vacant City land north of the 
housing site. Part of the street allowance for this scheme is on the 38 acres 
and therefore is subject to the uncertainty surrounding the eventual disposition 
of the 38 acres. 

This schene would not require land from the housing site but would provide 
a street abutting its fourth side (on the west). 

The use of existing arterials such as Alma Street for the connection wns 
considered. Although such n scheme would preserve the existing area west of 
Alma and form a natural division between the Kitsilnno and Pt. Grey communities, 
such u scheme cannot be justified on the basis of not providing an adequate 
traffic function. Lack of capacity, route continuity and operational difficultie 
are inherent in such a scheme even with property acquisition. 

SUMMARY 

A connection is required between Pt. Grey Road find "N. W. Marine Drive to 
complete the arterlfil street system and to provide route continuity in the 
east-west arterials. 

On this basis therefore there are tltree alternntivo w;iys of providing an 
adequate scheme which result in the cormectlon; 

(i) being approximately 1 to 2 blocks from the housing site (Scheme A); 
(ii) affecting part of the housing site (Scheme B) ; 
(iii) being immediately adjacent the housing site (Scheme C). 
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The question of finalizing an alignment for the connection is complicated 
by the uncertainty about the eventual disposition of the 38 acres of D.N.D. land. 

If the Housing Committee wishes the design of the housing project to 
proceed without delay, the only scheme which could be recommended now would be 
Scheme B. The dimensions could be established and the design could proceed 
on the basis that the western boundary of the housing would abut either park 
land or possibly low density housing multiple housing as provided in the 
existing agreement with the Federal Government. 


FOR CONSIDERATION 

As the Committee has rocommonded mooting with local roaidonts to ancortfi In 
reactions to the mediiun-rlso houoing proposal submitted by the Grontor 
Vancouver Regional District on May 15, the Committoo may wish to nwoit iho 
outcome of this action before recommending on road connections. During tfiis 
time there may ho further information on the City's negotiations for the 38 
acres wldch could materially assist in finalizing the most suitable 
connection." 

Mr. Boyes, Assistant City Engineer, Traffic & Transportation 
Division, spoke to the report and, with the aid of a map, illus- 
trated the existing and proposed arterial grid street system for 
this area of the city. It was noted that Scheme B is the only 
one which would seriously affect the size of the site of the pro- 
posed Senior Citizens ' housing development (by approximately 
J5 acre) . There was intensive discussion on the three schemes put 
forward in the report of the City Engineer and the Deputy Director 
of Planning and your Committee 

RECOMMENDS that Scheme B be rejected and that planning for the 
development continue on this basis. 

INFORMATION 

(b) Oral Report from the Director of Housing, G.V.R.D. 
on Meeting with Point Grey Homeowners Association 

Mr. W. E. Casson, Director of Housing, G.V.R.D., reported on 
a recent meeting between the Chairman, himself, the West Point 
Grey Homeowners Association, residents of the Jericho area and 
representatives of the West Point Grey United Church on the pro- 
posed Senior Citizens' housing development in the area. The 
meeting as a whole did not object to the development of the site 
for Senior Citizens' housing. Their major concern was the actual 
type of development and, in particular, the height of the buildings. 
At the end of the meeting, there was general agreement that the 
site was a good location for the proposed development. Mr. Casson 
felt that the design of the buildings should not be confined to 
either a three or nine storey development, but that other alter- 
nate schemes could be explored in order to produce a well designed 
scheme more acceptable to the residents. He further suggested 
that when City Council approves the sale of the land to the Pro- 
vince at the suggested price of $2,000 per unit, the Province 
would then hire a consultant to prepare drawings of the proposed 
scheme. Your Committee 

RESOLVED to receive the above report of the Director of Housing, 
G.V.R.D. 
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2 . Property Leasing Sub-Committee - 
Progress Report 

Mr. P. Davies, Social Planning Department, reported that the 
Committee has not made too much progress with respect to hiring 
a consultant to examine certain properties which might be suitable 
for the City to lease and rehabilitate for residents of the Skid 
Road area. He advised that, in view of the current activities of 
the United Housing Foundation in buying or leasing properties in 
the area for management by the Association, the Property Leasing 
Sub-Committee consider it advisable to await the outcome of the 
United Housing Foundation's activities in the area before pro- 
ceeding further with leasing of properties in the area by the 
City for rehabilitation. Your Committee 

RESOLVED that the Property Leasing Sub-Committee defer indef inl tely 
the hiring of a construction expert to examine properties in the 
Skid Road area for possible leasing by the City. 



REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON SOCIAL SERVICES 

June 13, 1973 


A meeting of the Standing Committee of Council on Social 
Services was held in the Council Chamber, third floor, City- 
Hall on Wednesday, June 13, 1973 at 7:30 p.m. 

PRESENT ; Alderman Rankin (Chairman) 

Alderman Hardwick 
Alderman Marzari 

CLERK: M. Kinsella 


FOR INFORMATION 


New Landlord Tenant Act and the Functions of the Vancouver Rental 
Accommodation Grievance Board. 


This was the second of two meetings of your committee held to 
receive briefs from, and to hear the views of persons, groups, and 
organizations on the new Landlord Tenant Act, and the functions of 
the Vancouver Rental Accommodation Grievance Board. 

1, Greater Vancouver Apartment Owners Association 

The brief submitted by this organization made the following 
points : 

(i) Board Appointments: 

Strongly in favour of the present three member board, and 
recommended these members be chosen for impartiality, integrity 
and knowledge of human relations, rather than representing any 
body with special interests. 

(ii) Functions of the Vancouver Rental Accommodation Grievance 
Board: 

Provision be made in By-Law No. 444^ to allow Landloras to 
bring irresponsible tenants before the Board. Also there should 
be no expansion of the Board's services (i.e. inspectors). The 
legal power of the Board should be clarified with the Provincial 
Government. 

(iii) Reasons to Vacate: 

Not in favour of tenants being given reasons why they have 
received notice to vacate. If reasons must be given to vacate, 
how is the owner to protect himself from the laws of libel? 

(iv) Security Deposits: 

Security deposits should be 50?^ of one montifs rent. A per- 
centage of this amount to cover cleaning costs should be non- 
refundable. This would be an equitable arrangement for the long 
term tenant as against the transient tenant. 

(v) Collective Bargaining: 

Not in favour of collective bargaining, which the organization 
considers synonymous with rent control. The brief pointed out that 
rent control has been rejected in the United States as being 
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undesirable by creating a slow-down in much needed housing accom- 
modation. Both the Canadian Federal and Provincial Governments 
have rejected rent control under present conditions. 

(vi) Council's Responsibility for Housing: 

The City of Vancouver, by itself, is not in a position, 
financially or otherwise, to provide all the rental housing 
required. Sucn housing (usually subsidized) adds to taxation 
costs of every taxpayer and tenant. Past methods of providing 
housing have proven successful and all efforts should be made to 
encourage the building of rental accommodation, by the private 
sector. Current factors deterring investment in rental units 
are the new Federal taxation policy. Landlord and Tenant legis- 
lation, high interest rates, high construction costs and the 
threat by political activists. 


2, Real Estate Board of Greater Vancouver 

The brief submitted by this organization made the following 
points : 

(a) The Vancouver Rental Accommodation Grievance Board: 

The Vancouver Rental Accommodation Grievance Board has 
amply demonstrated its usefulness and effectiveness in the 
settlement of differences between tenants and landlords. It 
should continue to perform a similar function as an Advisory Bureau 
as provided under Section 66 of the Landlord and Tenant Act. 
Amendments to the Landlord and Tenant Act be sought to promote 
extension of the functions or powers of the proposed Advisory 
Bureau. 

(b) Composition of Bureau: 

The Real Estate Board of Greater Vancouver considered 
three members adequate, although not opposed to a five members 
Board. Board members should not represent either landlord cr 
tenant associations, but should be public spirited citizens of 
integrity and impartiality. 

(c) Proposed Changes to the Landlord and Tenant Act: 

(i) The Vancouver Rental Accommodation Grievance Board should be 
given sufficient authority to bring about binding settlement 
between the disputing parties thereby avoiding, wherever possible, 
recourse to the courts. This will be preferable to invoking the 
British Columbia Arbitration Act. This arbitration should be 
binding ana it is recommended that Section 66 of the act be amended 
to give the Vancouver Rental Accommodation Grievance Board this 
power. 

(ii) Not in favour of landlords being required to give reasons for 
evictions. The landlord wants to avoid the danger of libel or 
giving cause to inflammatory situations. 

(iii) Not in favour of collective bargaining by tenants. In spite 
of some S3, 500 apartments in the Greater Vancouver area in 1971, 
only 1,095 grievances were dealt with by the Grievance Board over 
a three year period. 

(iv) Further restrictive legislation should be avoided in order to 
encourage investment in new rental accommodations. There is a 
serious shortage of rental accommodation and concerted and co- 
ordinated action by both the public and the private sectors is 
required. 
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In response to question from the Chairman, Mr. Watkinson 
on behalf of the Real Estate Board, stated that while the Board 
did not entirely favour a Regional Rental Accommodation Grievance 
Board, it would like to see uniformity of By-laws in the Regional 
District area. 

3. Pacific Apartment Management Association 

Following are the points contained in the brief submitted 
by this Organization: 

1. The present Board has proved useful and effective, 
benefitting both tenant and landlord. 

2. We feel that Board membership should be increased 
to five members, from three. 

3. An aggrieved landlord should have access to the 
Board on the same basis as an aggrieved tenant. 
At present there is no provision for the landlord 
to bring a complaint to the Board. 

4. Disputing parties should be given quick access to 
the Board while the matter in dispute is still 
fresh in their minds. 

5. We favor security deposits of 50?^ of a month's 
rent, to meet bad debts and/or the costs of repairs 
or cleaning an abused suite. 

6. We believe that the authority of Grievance Boards 
should be expanded so that their decisions are 
binding on both parties, thereby avoiding (in some 
instances) Court actions. 

7. We are opposed to suggestions that landlords be 
required to give reasons to vacate. Generally, 
when a tenant is asked to vacate it is because 

he is a nuisance to other tenants in the building 
and the action is taken on the request of the other 
tenants. Requiring specific reason for eviction 
could implicate other tenants, who it is known do 
not want to become directly involved. 

S. We are opposed to collective bargaining of rent. 

It can only worsen the already acute shortage of 
rental accommodation. All suites, even those in 
the same, block, are different. It is neither 
logical or practical to introduce collective 
bargaining. 

During questioning by the Committee, the representative 
of the Pacific Apartment Management Association indicated the 
Association is very much in favour of the Rental Accommodation 
Grievance Board being given wider powers. This Association 
would also be favourably disposed towards a Regional Rental 
Accommodation Grievance Board. 


6. Vancouver Tenants Council 

Mr. Yorke appeared before the Committee on behalf of the 
above Organization and reiterated the following points made by 
the Vancouver Tenants Council in its brief at the May 2nd, 1973, 
meeting. 

(a) Composition of the Vancouver Rental Accommodation 
Grievance Board 

(i) One or more members from a list of nominees 

submitted by the Vancouver Tenants Council. 
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Clause 6 Cont'd 


(ii) An equal niomber from a list supplied by- 
Landlord representatives. 

(iii) A full-time chairman from a list submitted 
jointly by the V.T.C. and landlord re- 
presentatives. 

(b) Staff for the Board and Day to Day Operations 

In favour of increased clerical staff to maintain 
relevant statistics and to answer public inquiries and establish" 
ment of field inspectors to investigate complaints and empowered 
to, where necessary, order immediate corrective action, subject 
to subsequent appeal to the Board. 

(c) Just Cause for Eviction 

Landlords be required by regulation to give reasons for 
eviction of tenants and the Landlord be required to prove to 
the Vancouver Rental Accommodation Grievance Board tliat one of 
the following conditions were present before an eviction could 
proceed : 

(i) Occupancy by the tenant has resulted in 
deterioration of the premises beyond 
reasonable wear and tear. 

(ii) The tenant is sixty days in arrears in 
rent. 

(iii) The tenant is a nuisance to his neighbours. 

(iv) The tenant is carrying on illegal activity. 

(v) The landlord requires the premises either 
for himself or his immediate family. 

Mr. Yorke stressed that security of tenure is of great 
importance to tenants and this is the reason for the suggested 
regulations, re; Notice to Vacate. He stated that the Vancouver 
Tenants Council agrees that in the case of flagrant anti-social 
behavior, immediate eviction could be Justified. Mr. Yorke 
also made reference to the Surrey Rental Accommodation Grievance 
Board By-law, wherein it is required that a landlord give notice 
of reason for eviction to the Board. He also claimed that the 
Greater Vancouver Apartment Owners Association had made no 
objection when this was discussed at a public meeting in Surrey. 

(d) Collective Bargaining Rights and Justification 
for Rent Increases 

In favour of collective bargaining between tenants and 
landlords in apartment blocks of 6 or more suites. If the 
parties to such negotiations fail to reach agreement, either 
party may call upon the Vancouver Rental Accommodation Grievance 
Board to mediate the dispute. Mr. Yorke also suggested that 
rents and anniversary dates of rent increases should be available 
to the public for all apartments in the City of Vancouver. 

(e) Security Deposits 

Security deposits on rental accommodation be immediately 
discontinued. Disputes with respect to security deposits 
currently make up approximately 40^ of the cases dealt with by 
the Vancouver Rental Accommodation Grievance Board as well as 
taking up a lot of the time of the Small Claims Court. 

7. Rebuttal by Greater Vancouver Apartment 

Owners Association 


This Association requested and received authority from the 
Chairman to speak in rebuttal of the presentation of the Vancouver 
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Clause 7 Cont'd 

Tenants Council. Mr. Innes, President of the Association, stated 
that comments by Mr. Yorke that his Association had not opposed the 
proposals that reasons be given for Notice to Quit when this matter 
was being discussed at a public hearing in Surrey prior to passing 
of the relevant by-law was incorrect. He undertook to forward to 
the Committee a copy of his Association's submission to the Surrey 
Municipality. At the Chairman's request, Mr. Innes agreed that 
his Association would undertake a study in the Surrey area to 
determine whether or not the requirement that reasons for eviction 
be given as proven detrimental to the members of his Association. 

Mr. R. Gibson, an independent apartment owner, spoke 
against the proposals that reasons for eviction be given tenants 
and defended his right as an apartment owner to evict any tenant 
who is causing or creating a disturbance and affecting the comfort 
of the other tenants. Mr. Gibson supported the view of 
the Real Estate Board of Vancouver, that present Federal, 
Provincial and Municipal regulations are contributing to the slow 
down in development of new rental accommodation in the Vancouver 
area. Mr. Gibson stated he too is opposed to collective bargaining 
for tenants and elimination of security deposits. 


***The meeting a^ijourned at 9:25 p.m.^^^ 



REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON CIVIC DEVELOPMENT 


June 14, 1973 

A meeting of the Standing Coimnittee of Council on Civic 
Development was held on Thursday, June 14, 1973, at 9:30 a.m. 
in the No. 1 Committee Room, third floor. City Hall. 

PRESENT : Alderman Hardwick (Chairman) 

Aldermen Bowers, Massey and Pendakur 

CLERK : M. James 

Adoption of Minutes 

The Minutes of the meeting of May 10, 1973, were adopted. 

RECOMMENDATIONS 

1 . Granville Street Mall 

With leave of the Committee, the Chairman raised the matter 
of establishing Alderman Massey as liaison with the Staff Committee 
of Planning, Social Planning and Engineering on the Granville Street 
Mall and related matters. 

The Committee 

RECOMJIENDS that Council confirm the establishment of Alderman 
Massey as liaison with the Staff Committee of Planning, Social 
Planning and Engineering on the Granville Street Mall and 
related matters. 

2 . Downtown Development 

Submitted to this meeting, by the Deputy Director of Planning 
and Civic Development for information and action, was a report 
•Vancouver Downtown Development' dated June 13, 1973. 

The report suggested the expenditure of certain funds on the 
development of an office and staff for the preparation of a 
program on 'Vancouver Downtown Development'. 

The Committee reviewed the report as submitted and 

RECOMMENDS adoption of the timetable as set out in this report 
and the Director of Planning to proceed on the initial steps with 
staff presently available, and the Board of Administration be 
requested to report back on the staff and budgetary implications 
of the report's recommendations to this Committee as soon as 
possible . 


3. Options for Vancouver's Future: Six Steps 

for Decisions about City Development Outside 
the Downtown 


At a previous meeting of the Committee, the Deputy Director 
of Planning submitted a draft report entitled 'Options for Vancouver' 
Future: Six Steps for Decisions about City Development Outside the 
Downtown'. The Deputy Director of Planning submitted Draft #2 for 
the Committee's consideration and the Committee members discussed 
it in detail with the members of the Planning Department present. 

It was noted that at the Community Development meeting to be 
held this same afternoon, a report would be considered from the 
Planning Department on Local Area Planning and the Chairman noted 
that the general goals of both reports would apply to both neigh- 
bourhoods and the City at large. 


cent ' d . . . . 
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Clause No. 3 continued 


The Chairman also wondered if the introduction of this report 
might not have a beneficial catalytic effect on the development of 
neighbourhood groups. 

After further discussions, the Committee 

RECOMMENDS that the Draft be received and the Chairman meet with 
staff and report back to this Committee in two weeks time on the 
distribution of the final report. 

The meeting adjourned at approximately 10:45 a.m. 


* * * * * 



REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON FINANCE & ADMINISTRATION 


A meeting of the Standing Committee of Council on Finance 
and Administration was held in the No. 1 Committee Room, third 
floor. City Hall, on Thursday, June 14, 1973 at approximately 
12:00 noon. 


PRESENT: 


Alderman Bowers (Chairman) 
Alderman Harcourt 


ALSO PRESENT: 


Alderman Massey 
Alderman Rankin 
Alderman Linnell 


ABSENT; 


Alderman Gibson (Leave of Absence) 
Alderman Volrich 


CLERK TO 
THE COMMITTEE: 


M. James 


INFORMATION 

1 . Review of City Departments 
FIRE DEPARTMENT 

The Chairman of the Finance and Administration Committee had 
proposed to Council noon hour meetings on Thursdays to review the 
activities of various departments in the City. This first meeting 
was devoted to the Fire Department. 

Present at the meeting were the Fire Chief, Deputy Fire Chief 
and Chief Fire Warden. They presented to the Committee an 
organizational chart showing an authorized complement of 768 
uniformed and civilian staff, a review of departmental operations, 
a summary of firehall conditions and requirements, a copy of 
Council's authorization on apparatus replacement, an outline of 
fire prevention activities, along with a detail of conditions in 
the district served by No. 5 Firehall (area bounded by Argyle , 
41st Avenue, Killarney, 45th Avenue, Boundary and the Fraser 
River) . 

In going through these various documents, the Fire Chief 
and other staff present augmented the written information with 
oral explanation. 

The Fire Chief gave a brief, general description of 
departmental operations and gave explanatory examples of certain 
of the operating policies of the Department, when these were 
questioned by members of the Committee. 

The following notes were made during the general discussion 
of the meeting: 

- The Department is extremely labour intensive and approximately 
95% of the budget goes for salaries and employee benefits. 

- There are approximately twelve major fires each year in the 
City. 

- The number of calls per hall, per annum is rising. 

- The expansion and growth in the City has demanded altering 
fire prevention and fighting policies on the part of the 
Department . 

- The average time of response from Hall to fire is 3.5 minutes 
and this is considered reasonable given the combustibility 

of the residential construction in the City. 


Cont'd 
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Fire Department (cont'd.) 

- The Department enjoys a Class 2 rating which is the highest 
classification awarded by the Fire Underwriters. 

- The Fire Underwriter classification governs the rate of fire 
insurance premium. 

- The Fire Chief, in reply to a question, said he did not think 
the number of Halls in th'5 City could be reduced. 

- The Fire Chief spoke re sprinkling systems in highrises and 
suggested this would be economically feasible because other 
fire prevention construction items presently required would 
not be necessary. 

- The Fire Chief suggested that he felt that the 15-year 
replacement of fire apparatus would work successfully in 
Vancouver. 

- The equipment replacement program authorized by Council in 
1970 has shown dividends in departmental efficiency but the 
Chief suggested there was still a long way to go. 

- The Chief advised that, as a result of the increase in 
personnel in the fire prevention division, commercial and 
multiple residential buildings in the City were being 
inspected once every four months. 

- The Chief suggested he would be bringing forward two items 
to Council requesting by-laws: 

(a) prohibition of smoking in retail stores. 


(b) the prohibition on the use of elevators in 
buildings during fire situations. 


The meeting adjourned at approximately 1:15 p.m. 


******** 



REPORT TO COUNCIL 


STANDING COMMITTEES OF COUNCIL ON 
CIVIC AND COMMUNITY DEVELOPMENT 


June 14, 19 73 


A joint meeting of the Standing Committees of Council on 
Community and Civic Development was held in the #2 Committee 
Room, City Hall on Thursday, June 14, 1973 at approximately 
3:30 p.m. 


PRESENT 


Alderman Volrich (Chairman) 
Aldermen Har court, Hardwick, Marzari, 
Massey, Pendakur and Rankin 


ALSO PRESENT: 


Deputy City Engineer, Mr. W. Curtis 

D. Janczewski, Planning Department 

A. Geach, Planning Department 

J. Coates, Planning Department 

Director of Social Planning 

M. Clague, Social Planning Department 

R. Young, Social Planning Department 


CLERK ! 


R. Thompson 


INFORMATION 

1 . Local Area Planning 

The Deputy Director of Planning submitted a report dated 
June 4, 1973 with proposals for a programme of local area planning 
The report examined the matter in great detail. It does however, 
commence with a summary of all the principle points raised in the 
report and they are quoted below: 

" SUH4ARY 

1. Local Area Planning works with all of the variables that affect 
the quality of individual neighbourhoods. 

2. The Local Plan process allows integrated social and physical plans 
to be related to local goals and objectives. 

3. A strong conceptual city-wide plan is necessary in order to relate 
local goals to overall policies. 

4. Local Area Planning is desirable because: 

(a) Planning becomes more effective 

(b) The planning process is brought closer to residents 

(c) A co-operative base for planning is developed. 

5. Vancouver is divided into twenty-one local areas and a Central 
Business District that can be used as rough boundaries for 
establishing local planning. 

6. For a programme of local area planning to be successful, it is 
desirable for City Council to commit Itself to general principles: 

(a) Allow all residents of a community to influence its 
development. 

(b) A localized approach to planning which will result in a 
better plan for local areas and the city as a whole. 
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(c) The local area planners being included within the administrative 
structure of City Hall in order to utilize the resources 

they require and affect decision making. 

(d) Local area planning being accepted as important as planning 
for the city as a whole. 

(e) Leadership by City Council as essential for local area 
planning. The initiating role of staff must be supported. 

7. A comprehensive planning process involving information collection, 
analysis, evaluation of alternatives, goal and objective development, 
plan production, and implementation will be undertaken within the 
local area. 

8. A local area plan will not be the end-pioduct of the process, but 
serves as a guide for the area's future. 

9. A team approach, utilizing individuals from various civic departments, 
will be utilized to deal with the complex issues facing individual 
urban conununities. 

10. In addition to the preparation of a comprehensive long range plan, 
the local area planning team should provide an information and 
problem solving function related to current planning and development 
issues. 

11. From analysis to date, the local areas of Cedar Cottage-Kensington, 
Fairview, Grandview-Woodland, Hastings-Sunrise, Kitsilano and 
Mount Pleasant appear to have the highest priority need for local 
area planning programmes. 

12. Additional programmes of local area planning within Vancouver will 
require the hiring of additional staff. The Department of Planning 
and Civic Development has sufficient staff to undertake one 
programme of Local Area Planning at the present time. 

13. Local Area Planning seeks to include citizens from the community 
within the planning process. 

14. Any type of programme of citizen involvement within local area planning 
will attempt to satisfy the goals of: 

(a) maximizing co-operation 

(b) maximizing citizen involvement 

(c) operating effectively 

15. The recommended approach for citizen involvement envisages civic 
staff being responsible for the development of the planning process 
for the area. 

16. Although the initiative lies with civic staff to keep the programme 
operating, a working partnership with citizens is mandatory rather 
than a control function. 

17. The emphasis is on involving as many individuals from the community 
as possible in the programme. 

18. The proposals of this report are general and intended to serve as 
guides for all involved parties. Actual programmes of local area 
planning must be refined in conjunction with residents to reflect 
the nature of the community. 


cont ' d 
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Clause No. 1 (cont'd) 

19. Commitment of everyone involved in local area planning from 
individuals in the conmunity to members of City Council must occur 
for the programme to be successful. More than any report 

or recommendations, this commitment is a necessity. 

20. The primary responsibility for local area planning should rest 
with the Department of Planning and Civic Development." 

The writer of the report brought to the attention of the Com- 
mittee certain issues which arise from its consideration, they 
being : 

" ISSUES 

Contained within the report are issues that arise whenever local area 
planning is discussed. 

1. The cost of local area planning is relatively high. For example, 
the West End programme costs approximately $60,000. 

2. Which of the priority areas (Cedar Cottage-Kensington, Fairview, 
Grandview- Woodland, Hastings-Sunrise, Kitsilano, Mount Pleasant) 
should be the initial areas for local area planning. 

3. Additional staff must be hired to begin local area planning in 
other communities beside the West End. 

4. Should this report be adopted as a general guideline for local 
area planning or delay local area planjning further by conducting 
additional discussions. 

5. Should the power to control planning be administered by City Council 
or individual communities. 

6. Should the local area planning team be a resource to community 
groups who will develop their own plans or, should the local area 
planning team, as the initiator and being responsible for the local 
planning process, be responsible to City Council. 

7. The determination of the individuals that the planners will work 
with in the community is difficult." 

The following are the recommendations of the Deputy Director c 
Planning : 

"RECOhWENDATIONS 

1. The Department of Planning and Civic Development's report on Local 
Area Planning be adopted as a general philosophy and working 
procedure for local area planning. 

2. That these general guidelines be refined to coincide with the 
character of the neighbourhoods that the local area planning 
process is instituted in. 

3. The Director of Planning and Civic Development complete the 
analysis of priority areas for Local Area Planning and report 
in the near future concerning the niunber and location of such 
areas in Vancouver. 

4. Because there is only one available local planner the Director 
of Planning and Civic Development report on the number of 
additional local area planners that will be required for the 
priority areas." 


cont ' d .... 
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The contents of the report were reviewed and explained by 
Mr. Janczewski and Mr. Coates, who replied to a series of questions 
from the members of the joint Committee. In the course of the 
discussion of the report, a number of pertinent observations were 
made by members of the Committee, the essence of which is noted 
here for the guidance of the officials: 

that the report seems to propose a formalized structure in 
about 20 neighbourhoods, whereas it may well be that only 
a few neighbourhoods may desire this sort of planning; 

that unless one finds some mechanism for tying together 
neighbourhood groups, the scheme will not work; 

that the cost of implementing the proposal throughout the 
city would be astronomical; 

that the assumption of local control in planning and certain 
other matters may not be at all workable; 

that to make local area planning a tie-in with an elected 
representative is needed; 

that we should consider the development of a 'task force' 
which could be brought into an area where problems arise 
or need solving; 

that the degree of control to be allocated to local areas 
is a question which must be given serious consideration; 

that the proposal would lead to a fourth level of government 
rather than a citizen's level of government; 

that it is questionable whether there are truly represen- 
tative groups in areas; 

that the process described in the report appears to be much 
more formal than was hoped for; 

that an alternate approach would be to say to neighbourhoods 
that the City will assist them in their problems if they will 
outline them; 

that we should consider establishing a local area planner 
who could then speak to the City Hall staff about local 
area problems in the roll as an advocate for the local area; 

that the City could consider giving financial aid to groups 
who are doing useful local work in this field; 

that further thought should be given to the areas, the num- 
bers of them, and their boundaries to find areas which do 
have a local meaning; 

that it is possible there may be twice as many or more areas 
than suggested in the report which could be identified 
locally; 


cont ' d 
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In endeavouring to arrive at a consensus, several views were 
expressed leading towards the setting up of one local planning 
area experimentally for a few months. The staff representatives 
felt that it would be better to establish guidelines more in line 
with the views of the Committee members before, rather than after, 
a local area planning experimental period. 

RESOLVED that the report of the Deputy Director of Planning dated 
June 4, 1973 be received and the officials concerned be directed 
to report again at their earliest convenience with a fresh pro- 
posal, having in mind the discussions which took place at this 
meeting and to bring a recommendation as to a specific area for 
an initial area for local planning. 


The meeting adjourned at approximately 5:40 



REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY DEVELOPMENT 


June 14, 1973 


A meeting of the Standing Committee of Council on Community 
Development was held in the Strathcona Elementary School, 500 East 
Pender Street, on Thursday, June 14, 1973 at approximately 7:30 p.m 

PRESENT: Alderman Volrich (Chairman) 

Alderman Harcourt 
Alderman Marzari 
Alderman Rankin 

CLERK: R. Thompson 


INFORMATION 

1 . Sites C & D, Strathcona 

The sites in question are the major portion of the block 
lying between Pender Street and Keefer Street and Jackson Avenue 
and the two lots immediately east of Gore Avenue. In January 
of this year. Council, on recommendation of this Committee, 
decided to abandon its intention to build a fire hall on this 
property. 

On January 18, 1973, this Committee approved some recommen- 
dations regarding the ultimate disposition of Sites C & D which 
had the effect of asking the Strathcona Rehabilitation Committee 
to receive, examine and evaluate current development proposals 
and potential uses for Sites C & D for report to Council. 

The Committee felt it could not accept this responsibility 
and was aware that a number of proposals are being prepared by 
Community groups for the use of the land. At this point, the 
Committee determined that there should be a public meeting to 
receive the views of all concerned groups and citizens. 

At tonight's meeting, representations were made by several 
groups and are noted herein: 

(a) Strathcona Property Owners and Tenants Association (SPOTA) 
submitted a brief dated June 14, 1973, in which it proposed 
a comprehensive development programme for the property and 
supported its proposal with a report prepared by Britannia 
Design of 1191 Commercial Drive. The document set out a 
suggested sequence of events that would lead to a complete 
project on lots C & D. (A copy of the detailed proposal 

by Britannia Design is on file in the City Clerk's office.) 

(b) The Shon Yee Benevolent Association of Canada, which declares 
itself to be a non-profit Chinese Benevolent Organization 
with a long history in the City of Vancouver, submitted a 
written proposal for the development of the property in such 
a way that it will: 

cont ' d .... 


standing Committee of Council on Community Development ... 2 
June 14, 19 73 

Clause No. 1 (cont'd) 

"1. Reinforce the residential fabric of the community. 

2. Add imnetus to the revltal Ization of the community resultinp from 
Government rehabilitation. 

3. Diversify and thus strenathcn - by makina housina oooortun i t i es 
available to low-moderate and hiah income families - the socio- 
economic structure of the community. 

4. Provide a much needed and lonn souaht after personal care hore in 
an area of hiah concentrations of senior citizens - many who are 
socially and psycholofjical ly dependent on the amenities offered 
by Chinatown. 

5. Provide a comprehensive development 1 ncorporati no recreational 
and social facilities for residents." 

(c) The Chinatown Property Owners & Merchants Association, in a 
brief dated June 14, 1973, proposed that the site be reserved 
for Senior Citizens' apartment housing and a care home for 
both men and women. The Association stressed that the Villa 
Cathay care home, which has been established on Campbell 
Avenue for over 25 years, will be demolished within the next 
three years . 

(d) The Christ Church of China, 300 East Pender Street, submitted 
a brief dated June 14, 1973 respecting the use of Lot C, a 
part of the site in question. The Church is now located on 
Lot A at the northwest corner of the whole block and requires 
room for expansion. The Church proposed that Lot C be made 
available to it for the expanded activity which it hopes 

to provide. In addition, the Christ Church of China proposed 
that the Dunlevy Mall should be implemented and that Site D 
would be suitable for a Chinese Centre, parking, swimming 
pool, personal care facility, etc. 

(e) Mr. Howard Leong, on behalf of Villa Cathay, which is des- 
cribed as a non-profit organization operating a care home 
at 236 Campbell Avenue, informed the Committee that the 
building must be demolished within three years. He proposed 
that Sites C & D, or at least a portion of them, be used for 
a care home for elderly Chinese. 

In addition to the formal briefs submitted, representations 
were made by a delegation from the McLean Park Tenants Association, 
who urged the Committee to consider the inclusion of a swimming 
pool in the development of the site on the grounds that such a 
facility is very badly needed in the area for the benefit of 
children, pensioners and many low- income families. 

The Chairman concluded by advising the persons present that 
the whole matter would be considered in the very near future and 
recommendations will be sent to Council and that before sending 
forward its recommendations, the Committee would inform the 
interested groups . 


The meeting adjourned at approximately 9:30 p.m. 


kll- 


OISTRIBUTED MONDAY 

REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON SOCIAL SERVICES 


June 14, 1973 


A meeting of the Standing Committee of Council on Social 
Services was held on Thursday, June 14, 1973 at approximately 
1:40 p.m. in the No. 1 Committee Room, third floor. City Hall. 

PRESENT: Alderman Rankin (Chairman) 

Alderman Hardwick 
Alderman Linnell 
Alderman Marzari 

ALSO PRESENT : M. J. Denofreo, Executive Assistant 

to the Minister of Human Resources 

CLERK: M. Kinsella 



The minutes of the meeting of May 31, 1973 were adopted. 
RE COMMENDAT ION 

1. New North Service Area Office, Commercial and Grant 

Streets for Health, Welfare & Rehabilitation, Probation 

Your Committee had for consideration the following reports 
with respect to management of the new North Service Area office. 
Grant and Commercial Streets : 

(i) Report from the Director of Social Planning — New Approaches 
to Social Services Delivery: Proposed City Policy and Pro- 
cedure for Health, Welfare and Probation. This report sug- 
gested operational changes in two areas: Intake and Manage- 
ment ; 

"A. Intake 

In order to better serve the user of social services 
(consumer) , his first contact should provide the 
opportunity for him to receive all the services re- 
quired. To assess the value of services provided, 
recording procedures for all services must be inte- 
grated. In addition, each role within the service 
delivery system must explicitly defined if we are 
to determine what is being achieved in relation to 
the services required. Unless intake is integrated, 
we continue to have three separate and independent 
health, welfare and probation services. 

B . Management 

The concept of a Management Team of staff is good 
as one means of organizing the delivery of the 
three categories of services under consideration. 
However, to be successful beyond the stage of co- 
operation, a management philosophy and proven 
managerial skills are also necessary. With respect, 
it is suggested that City staff are not yet skilled 
enough in this area and require management training." 

cent ' d .... 


standing Committee of Council on Social Services 2 

June 14, 1973 

Clause No. 1 (cont'd) 

To achieve the above objectives, the Director of Social Planning 
proposed that there be a North District Social Services 
Manager as well as a Management Consultant being retained 
to assist the Manager develop a unified system of management, 
the Director of Social Planning being responsible for co- 
ordination of the services provided from the North Service 
Area office . 

(ii) Report from the Medical Health Officer, Director of Welfare & 
Rehabilitation and Chief Probation Officer on Administration 
of Decentralized Services: Health, Welfare & Rehabilitation, 
Probation. This report stated in part that it is the objec- 
tive of the operating departments that the staff from the 
North Service Area office function effectively and provide 
services which are 

(a) easily obtained 

(b) efficiently delivered 

(c) responsive to community needs. 

The report suggested the following means by which these 
objectives could be achieved: 

"1. Representatives of each operating Department will form a Management Team 
. Mhlch will meet monthly to plan: 

(I) Integration of programs (e.g. volunteer coordination serving all 
Departments): 

(II) use of facilities (e.g. scheduling of meeting rooms); 

(III) operation of support services (e.g. delivery service, switchboard); 
(1v) communication with community organizations and citizen gi^sups; 

(v) orientation and In-service programs for all staff operating out 
of this Centre; 

(vi) organization of local area staff teams; 

(v11) organization of services In sub-offices and other satellite facilities. 

2. An Executive and Chairman of the Management Team will meet weekly to carry 
out decisions made by the Team. 

3. The staff member providing Initial service will accept responsibility 
for securing all other required services and therefore no person should 
receive the runaround, or be dumped onto another Department, or be the 
object of an expensive multi-professional conference. The success of 
this approach will depend on each worker having a thorough working 
knowledge of the programs and personnel of other Departments. The 
Importance of an In-service orientation Is therefore stressed. " 

The Director of Social Planning, the Medical Health Officer, 
the Director of Welfare & Rehabilitation and the Chief Probation 
Officer discussed these two reports with your Committee. It was 
pointed out that the main areas of disagreement are: 

(a) proposed integration of intake services in the unit and 

(b) the method of management of the unit i.e. a Social Services 
Manager vs. Management by a Staff Committee. 


cont ' d . . . . 
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The Medical Health Officer, the Director of Welfare & Rehabi- 
litation and the Chief Probation Officer spoke in support of their 
report. Some of the points made were: 

(a) there has been on-going co-operation and co-ordination of 
services, particularly between Health and Welfare & Rehabili- 
tation for a number of years e.g. seconding arrangements 
between the two departments with respect to provision of 
Public Health Nursing services, mental health services, 
volunteer co-ordinators , etc.; 

(b) the North Services area office is the culmination of almost 
four years' planning by the Health, Welfare & Rehabilitation, 
and Probation services on decentralization, co-ordination 

and integration of their services in five service areas of the 
City (approved by City Council, December, 1969); 

(c) the Management Team for the North Service Area has been in 
operation for about two months, has already met six times, 
and the necessary planning for occupancy of the building is 
well underway; 

(d) this Management Team has an Executive Committee of four 
members which meets regularly; 

(e) plans are well underway for in-service orientation of all 
staff to be located in the building; 

(f) the proposed intake service is irrelevant as most of the people 
coming into the office will be there for a specific purpose 
and a very small percentage would require specialized intake 
procedures. For example, those coming to see the Probation 
Officers would have arranged appointments either through the 
Probation Department or by order of a Judge, most of the 
people coming to the Health office would be for a specific 
service e.g. Baby clinic. Pre-natal class, and 70% - 80% 

of the clients coming to the Welfare & Rehabilitation Depart- 
ment would be there to apply for financial assistance only 
thus leaving only a small number of clients recjuiring addi- 
tional services. 

All three Department Heads consider that the proposed intake 
service would subject the majority of the people coming to the 
facility to unnecessary administrative procedure 

The Director of Social Planning and two members of his staff 
explained the proposed intake procedure and their reasons for 
recommending same. They consider that unless the intake of clients 
coming to the North Service Area office is integrated, the clients 
will be denied the opportunity to receive all the services they may 
require. The Director of Social Planning indicated that he would 
be prepared to waive his recommendation with respect to 
integration of intake services. However, the Social Planning Depart- 
ment is strongly in favour of the appointment of a Social Services 
Manager for the North Service Area office. Mr. Egan pointed out 
that this proposal is in line with that of the Minister of Human 
Resources contained in the report "Towards a Family and Youth 
Service System" . Alderman Marzari stated that she supports the 
Social Planning proposal, both with respect to integrating intake 
procedures and that there be a Social Service Manager for this 
unit . 

cont 'd .... 
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Clause No. 1 (cont'd) 

Dr. Bonham, Mr. Boyd and Mr. Gillis stated that they were 
not entirely opposed to the concept of a Social Service Manager for 
the unit some time in the future. They requested the Committee 
recommend that the present Team Management Committee be allowed 
to continue as presently set up for a period of one year to allow 
time for evaluation of this Management concept. 

Miss W. Thomas, a member of the North Service Area office 
Management Team, spoke in support of Management by the Team pro- 
cess. She stated that the Management Team, which has met six 
times up to now, has already established various committees to 
carry out a variety of functions dealing with allotment of office 
space, mechanics of moving, in-service orientation, etc. She feels 
that this method of management has resulted in closer work relation- 
ships between the various involved Departments and agencies. She 
also stated that if a Manager were appointed at this time, it 
could seriously damage the morale of the staff, and of the Manage- 
ment Team in particular. 

Your Committee raised the question of whether a Management 
Team could effectively deal with day-to-day management and house- 
keeping matters and expressed the opinion that when the espri tdecorps 
generated by the excitement of planning and moving into a new 
facility has given way to more routine day-to-day work situations, 
there may be a definite need for a person to function as an 
administrator-facilitator . 

Commissioner Ryan drew the Committee's attention to the 
Board's comments on the last page of the report of the Director of 
Social Planning: 

"TOUR B(UBD 

Dots not support the. foregoing recommendations at this time, for 
the following reasons: 

1. The Minister of Human Resources has recently announced his 
intention to integrate a Family and Youth Service System which 
will include City services as well as those delivered by private 
agencies. The North District Office has been suggested to the 
Minister as an appropriate place to initiate his plan. The 
proposed restructuring would be premature and inconsistent with 
the Minister's proposal in that it includes the Health Department 
and excludes the private agencies; 

2. A management consultant would offer no expertise that does not 
already exist within the various City departments; 

3. Health, Welfare and Probation services would have to be fully 
Integrated before the management technique being proposed would 
work satisfactorily. In the absence of such integration, the 
Management Team concept presently being developed should provide 
a suitable alternative." 

The Board made the following recommendation with respect to this 
matter : 

"THAT the development of the management 
concept at the North District Office should continue to be the 
responsibility of the individual department heads for the time being, 
and that the management team of designated district office senior 
employees should be enlarged by the addition of the Administrative 
Analyst and the Director of Social Planning, and that your Board be 
responsible for the evaluation of the development of the service 
delivery, for further report to Council." 


cont ' d 
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Clause No. 1 (cont'd) 
Your Committee 

RECOMMENDS that Council approve the above recommendation of the 
Board of Administration with the following additional recommen- 
dations : 

A. There be a comprehensive report back from the Board of Adminis- 
tration to the Standing Committee on Social Services on the 
Management of the North Service Area office, after this facility 
has been in operation for six months, at which time the Standing 
Committee on Social Services would review the matter of appoint- 
ment of a Manager for the North Service Area office. 

B. There be an interim report to the Standing Committee on Social 
Services within one month from the Management Team of the 
North Service Area office on the progress to date. 


INFORMATION 

2. Possible Development of the Ground Floors and Basements of 
the Central & Oliver Rooms, for a City-owned Public Bathing 
Facility, Community Recreation Centre and Public Restaurant 
to Service the Needs of the Downtown East Side Community 

At its meeting of June 12, 1973, the Standing Committee on 
Housing recommended that Council approve a 60 - 90 day loan to the 
United Housing Foundation on or before June 22, 1973 to enable them 
to close the purchase of the Central & Oliver Rooms, 42 - 48^ East 
Cordova Street. The United Housing Foundation propose to renovate 
and manage these rooms for rent to people on welfare or low income. 
In addition to providing 140 sleeping rooms, these hotels also have 
an additional 5,000 sq.ft. of potential commercial space. 

Your Committee reviewed the proposed use of this commercial 
space for a City-owned public bathing facility, community recrea- 
tion centre and public restaurant. Present for the discussion were 
representatives of the United Housing Foundation, the Medical 
Health Officer, the Director of Social Planning and Miss L. Phipps 
and Mr. J. Yardley, who have been retained by the Social Planning 
Department to do a feasibility study with the following terms of 
reference : 

"1. Examine the feasibility of setting up, under one roof in 
the Sk±6. Road area: 

a) A public bathing facility 

b) A. community recreation centre 

c) A low-cost, meal catering service 

all to serve the needs of mainly, but not exclusively, 
local residents. 

2. Substantiate the need for the abov^ three combined services, 
based on evidence received from Skid Road residents and 

the staffs of public and private agencies .working the area. 

3. Make recommendations concerning: " 

a) Possible location(s)-, including the acquisition of 
property and the financing arrangements 


b) Capital equipment needs 
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c) Management arrangements, including likely staffing 
requirements and operating costs 

d) Internal layout, including renovations or leasehold 
improvements 

In response to questions from your Committee, Mr. Yardley indicated 
that he had examined the commercial space of the Central & Oliver 
Rooms and considered it could be appropriate for the proposed 
facilities. However, the study referred to above will not be com- 
pleted until July 9, 1973 and neither he nor Miss Phipps will be in 
a position to make definite statements on the suitability of lo- 
cating the three proposed facilities in the one building, nor on the 
amount of space required for these facilities until after completion 
of the study. 

Following further discussion, your Committee 

RESOLVED to defer further consideration of the possible development 
of the ground floors and basements of the Central & Oliver Rooms 
for a City-owned Public Bathing facility, community recreation 
centre and public restaurant to serve the needs of the Downtown 
East Side community until after completion of the study on July 9, 
when this matter will be placed on the agenda of the first meeting 
of the Committee following that date. 

3 . Enforcement of Liquor Control Act Regulations in 
Gastown-Skid Road Area Beer Parlours 


Your Committee considered the communication from Mr. W. A. 
Bruce, Chairman, Liquor Control Board: 

" I have for acknowledgment your letter 
of June 4th, vrtiich comes as rather a stirprise to this 
office. 

Only last week my Exacutive Assistant^ 
Mr. V. C. Woodland, interviewed senior police personnel 
regarding conditions in the Vancouver area. He was 
informed that generally premises were being operated in 
a satisfactory manner, and the co-operation between the 
two departments has been very close. 

I might state that the enforcement of 
the Grovernment Liquor Act is entrusted to the various 
police departments in the province, and our Inspectors 
do their utmost to assist. 

In regard to the closing down of licensed 
premises; this is only done after due investigation and 
police action, and upon reports of our Inspectors. 
However, the suspension of a licence rests solely with the 
Board itself, and action is taken by the Board on all 
infractions of the Act that are duly substantiated. 

The resolution of the Vancouver City Council 
will be looked into by this department," 


cont ' d 
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This was in response to the following resolution of Vancouver 
City Council dated May 29, 1973: 

"WHEREAS there is an obvious increase in preventable cxines 
in th« Gastown-Skid Road area, and 

WHEREAS this increase in crime can, in part, be attributed 
to the large niimber and poor operation of the beer parlours 
in the area, 

THEREFORE BE IT RESOLVED that the Liquor Control Board be 
requested to assign a sufficient number of additional 
inspectors to adequately police the 29 beer parlours in 
the area bounded by Princess on the East, Cambie on the 
West, Georgia on the South, and the Waterfront on the 
North; 

FURTHER RESOLVED that the Liquor Control Board instruct 
its inspectors to use their regulatory powers under the 
Liquor Control Act to close down those premises which 
violate said Act by serving beer to intoxicated persons 
and/or by. placing more than the approved number of glasses 
of beer in front of a patron at any one time," 

Your Committee 

RPSOLVED to receive the letter from Mr. Bruce and that this matter 
be placed on the Agenda for the June 21st meeting of the Committee 
for further discussion and that the appropriate Police officials, 
representatives of the Downtown East Side and Mr. V.C. Woodland, 
Executive Assistant to the Chairman, Liquor Control Board, be 
invited to the meeting to discuss this matter. 


The meeting adjourned at approximately 3:40 p.m. 
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CITY OF VANCOUVER 

REGULAR COUNCIL MEETING 

A Regular meeting of the Council of the City of Vancouver 
was held on Tuesday, July 3, 1973, in the Council Chamber at 
approximately 2:00 P.M. 

PRESENT ; Mayor Phillips 

Aldermen Bowers, Gibson, Harcourt, 

Hardwick, Linnell, Marzari, 
Pendakur, Rankin and Volrich 

ABSENT ; Alderman Massey 

CLERK TO THE COUNCIL ; R. Thompson 

PRAYER The proceedings in the Council Chamber were opened 

with prayer. 

'IN CAMERA' MEETING 

The Council agreed to an 'In Camera' meeting later this day. 

ADOPTION OF MINUTES 

MOVED by Aid .Pendakur , 
SECONDED by Aid. Gibson, 

THAT the Minutes of the Regular Council meeting dated June 26, 
1973, be adopted. 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Linnell, 
SECONDED by Aid. Pendakur, 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 

BOARD OF ADMINISTRATION, DEPARTMENT AND OTHER REPORTS 

A. DEPARTMENTAL REPORT 
June 29, 1973 

LICENSES AND CLAIMS MATTERS 

The Council noted a report from the Director of Permits and 
Licenses in respect of impounded dogs advising of request from 
the Coordinator of Animal Care at the University of British 
Columbia that the University be granted the opportunity to obtain 
dogs from the City Pound on the same basis as the general public. 
The dogs are used for teaching and research purposes. 

It is noted that impounded dogs are held for 72' hours 
following impoundment to allow owners to claim dogs; unclaimed 
dogs are held an additional 48 hours for sale to the public, 
after which the University may purchase. The Director of Permits 
and Licenses suggests support of the request. 

MOVED by Aid. Pendakur, 

THAT there be no change in the present policy with respect 
to impounded dogs and any correspondence on the subject be 
received . 


- CARRIED UNANIMOUSLY 
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Regular Council, July 3, 1973 

UNTINISHED BUSINESS 


False Creek Report: 
Policies and Actions 

The Council further considered the report of the False Creek 
Special Committee, dated June 26, 1973, and communication from 
the Chairman of the Committee (Alderman Hardwick) , dated July 3, 
1973, making amended proposals to the June 26th report, all of 
which relate to the report prepared by the Planning Department 
for the Special Committee and entitled "False Creek (Policies & 
Actions)- June, 1973". 

After due consideration of the whole matter action was taken 
as follows on the various recommendations before Council: 

I . False Creek Land Use by Sub-Area 

MOVED by Aid. Hardwick, 

THAT the Sub-Area Plan (pages 7 - 9) of the False Creek Report 
(Policies & Actions) , be received and further that the following 
be received also. _ CARRIED UNANIMOUSLY 

"Recommended that Council adopt in principle, for 
planning purposes, the land use ratios as proposed 
by Thompson, Berwick, Pratt and Partners for 
Areas 6 and 10". 

II. Water 


(a) MOVED by Aid. Hardwick, 

THAT the following be approved. 


- CARRIED UNANIMOUSLY 


"Recommended that the section of the False Creek Report 
(Policies & Actions) dealing with water (pages 11 to 
22) be received, the Council noting it has established 
policy on water area, and the item of water quality be 
referred to the City Engineer and Medical Health Officer 
for report back to your Special Committee". 

(b) MOVED by Aid. Hardwick, 

THAT when the required water standards have been prepared 
the following action be taken forthwith: 

(i) Council advise marina operators in False Creek to 
provide the necessary sewage pump out facilities 
and refuse collection system to service their 
customers . 

(ii) Council advise marina operators and industries to 
inform owners of pleasure or commercial craft on 
False Creek to undertake the necessary measures to 
prevent any discharge of sewage, organic or inorganic 
waste or noxious substances into the water. 

- CARRIED UNANIMOUSLY 

(c) MOVED by Aid. Hardwick, 

THAT, bearing in mind the noise factor, the number of boats 
in the False Creek Basin be limited to a maximum of 1,700 until the 
Kitsilano Trestle is removed. 


- CARRIED UNANIMOUSLY 
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UNFINISHED BUSINESS (cont'd) 

False Creek Report : 

Policies and Actions (cont'd ) 

III. Land Use 

MOVED by Aid. Hard wick, 

(a) THAT the following be approved: 

"Recommended that the section on land use in the 
False Creek report (Policies & Actions) (pages 23 
to 40) be received and Council approve the standard 
of 5.81 acres of park per 1000 of population" 


(b) THAT for the south side of the Creek, Areas 6 and 7, a 
maximum population of 7,800 be adopted for park planning purposes 
only. 

(c) THAT the following be received for information: 

"recommended the Council approve in principle the 
density standards shown below: 

THE DENSITY EXPRESSED IN THE TABLE BELOW AND 
MEASURED IN TERMS OF DWELLING UNITS PER ACRE 
SHOULD BE EMPLOYED IN FALSE CREEK, EXCEPT IN 
AREA 7 WHERE THE CURRENT FLOOR SPACE RATIOS WILL 
BE USED. 


Household Population Density Range 

Type Per 

Household In Dwg. Units In Populiition 
Per Sot Acre Per Acre 


Feilly 

3.4 

20- 

•25 

68- 

85 

Elrisrly^ 

1.4 

34- 

•45 

49- 

63 

Mature Couples 

2.2 

35- 

•55 

99- 

•121 

Young Coi.plcs 

2.0 

55- 

•70 

110- 

•KO 

Single 

1.2 

80- 

•100 

96- 

•1?0 


- CARRIED 

if. (Alderman Marzari voted against the motion in 

respect of (b) above) 

MOVED by Aid. Rankin, 

THAT the City Council hold public discussions on the residential 
section of the land use portion of the False Creek Report (Policies 
and Actions, June, 1973). 

- LOST 

(Aldermen Bowers, Harcourt, Hardwick, Linnell, 
Marzari, Pendakur, Volrich and the Mayor voted 
against the motion) 

MOVED by Aid. Hardwick, 

THAT the following be approved: 

"recommended Council approve the Vancouver City 
Planning Commission establishing a Review Panel 
for public discussion On the residential section 
of the land use portion of the False Creek report 
(Policies & Actions) , for report back by 
September 15, 1973; 

FURTHER THAT the City Council hear delegations at the 
appropriate time on the matter. 

- CARRIED 

(Aldermen Bowers and Rankin voted against the motion) 
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UNFINISHED BUSINESS (cont'd ) 

False Creek Report: 

Policies and Actions (cont'd ) 

Land Use (cont'd ) 

MOVED by Aid Hard wick, 

THAT the following be approved: 

- CARRIED UNANIMOUSLY 

"recommended the False Creek Committee in 
consultation with the Planning Commission 
and the Park Board establish a Review Panel 
in establishment of open space standards 
for the False Creek Study Area", 

MOVED by Aid. Hardwick, 

THAT the following be approved: 

- CARRIED UNANIMOUSLY 

"recommended the Council receive the sections of 
the False Creek report (Policies & Actions) on 
community facilities and non-residential land use". 


IV. Environment 

MOVED by Aid. Hardwick, 

THAT the following be approved: 

"recommended that this section of the False Creek 
report (Policies & Actions) (pages 41 to 48) and the 
"development criteria" be adopted in principle" 

FURTHER THAT the Technical Planning Board be requested to 
comment. 

- CARRIED UNANIMOUSLY 

V. Transportation 

MOVED by Aid. Hardwick, 

THAT the Transportation section of the False Creek report 
(Policies & Actions) , (pages 49 to 56) be received and the Railway 
policies as shown below be adopted: 

(i) All railway freight handling facilities should be 
removed as soon as possible starting with the 
removal of the Kitsilano Trestle. No additional 
railway construction should be entertained. 

(ii) Accelerate the phasing out of industries requiring 
rail services at Granville Island. 

(iii) Consideration should be given to using railway 
rights-o^-way for future transit service, and 
further that for transit and rail use planning 
purposes, the Sixth Avenue line be maintained. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Pendakur, 

THAT the City Council request the Federal Government that 
in the proposed railway relocation legislation. non-Federally 
chartered railways in the City centres, be included. 

- CARRIED UNANIMOUSLY. 

Park Board Request for Deferment 

The Council noted a letter from the Park Board, dated June 28, 
1973, asking the False Creek report (Policies and Actions) be 
deferred to allow the Board an opportunity of study and to appear 
before the Council on the matter of open space considered appropriate 
in False Creek for park use. 
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The Council recessed at approximately 3:55 p.m., and following a 

'In Camera' meeting in the Mayor's Office reconvened in open 
session in the Council Chamber, with the same members present, 
at 5:00 p.m. 


BOARD OF ADMINISTRATION. DEPARTMENT fc OTHER REPORTS (cont^d) 

DEPARTMENTAL REPORT 
June 29, 1973 (cont'd ) 

SOCIAL SERVICE fc HEALTH MATTERS 

Rental Accommodation Grievance Board By-law 


The Corporation Counsel reported as follows in respect of 
the Rental Accommodation Grievance Board By-law: 


"The validity of the above by-law was called into question in the 
case of R. vs. Davidson Developments Ltd. The decision in that 
case holds that subsequent Provincinl legislation (Part II of 
the Landlord and Tenant Act) impliedly repealed the City by-law. 
The effect of this is that any decision of the Board would be 
held to be ineffectual. 

Upon bein^ made aw?re of the decision I advised the Chairman of 
the Rental Accoirjiiodation Grievance Board that, in my opinion, 
the Board should suspend accepting grievances and holding hearings. 
The Board is, of course, continuing to advise and assist persons 
who contact it. 

As far as I am aware no appeal from the decision is contemplated. 
However, even if an appeal was taken and was successful on the 
specific facta in this case, there could still remain a relatively 
large area of uncertainty as to the exact scope of the Act and 
the By-law. 

Should Council wish to continue to regulate landlord and tenant 
matters, it is my opinion that the best course of action would be 
to seek le.fjislative authority from the Provincinl Government to 
regulate with respect to matters clearly defined in the enabling 
legislation. 

Regardless of Council's decision as to whether it wishes to regu- 
late Inndlnrd and tennnt matters it is required under the Landlord 
and Tenant Act to establish a Landlord and Tenant Advisory Bureau. 
The functions of the Advisory Bureau are: 

(a) to advise landlords and tenants in tenancy matters; 

(b) to receive complaints and seek to mediate disputes between 
landlords and tenants; 

(c) to disGrmin-ite information for the purpose of educating and 
advlain^ lpndlo:-d3 Pnd tenants concernins rental practices, 
righta, and remedies; and 

(d) to receive and Investigate complaints of conduct in contra- 
vention of legislation governing tenancies. 

Until it h^3 considerrd the form which the Advisory Bureau is to 
take. Council may wish to request the members of the present Board 
to perform the functions of the Advisory Bute>u. " 


In this regard a communication was noted from the Vancouver 
Rental Accommodation Grievance Board, also dated June 29. 1973. 
reporting on its position and action taken as a result of the 
Court decision. 

Alderman Rankin reported that the Standing Committee on 
Social Services would be reporting to Council on this sub.iect. 


cont 'd 
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BOARD OF ADMINISTRATION. DEPARTMENl^ St OTHER REPORTS (cont'd ) 

Social Service fc Health matters (cont'd) 

MOVED by Aid. Rankin, 

THAT an appeal be launched by the appropriate authorities. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Volrich, 

THAT the Vancouver Rental Accommodation Grievance Board 
continue its operations on the following basis: 

(a) as an Advisory Bureau under the Landlord and Tenant 
Act with functions as set out in the Corporation 
Counsel's report of June 29, 1973; 

(b) as a Board of Arbitration in mediating disputes; 

However, before (a) and (b) above are effected, the Corporation 
Counsel report on them, submitting any necessary amendments to the 
existing By-law to make such proposals operative as advisable. 

- CARRIED 

(Alderman Rankin voted against the motion) 

B. BOARD OF ADMINISTRATION 

General Report, June 29, 1973 

WORKS AND UTILITY MATTERS 

The Council considered this report containing four clauses 
identified as follows: 

CI. 1: Closure of Portion of Lane north of 41st Avenue 
East of Balaclava Street 


CI. 2 
CI. 3 
CI . 4 


Closure of 10 foot Lane rear 5788 Holland Street 
Terminal Avenue Storm Drain and Sanitary Sewer 
Local Improvements by "Petition" 


MOVED by Aid. Pendakur, 

THAT these clauses in the report be approved. 

- CARRIED UNANIMOUSLY 

FINANCE MATTERS 


CI . 

1 : 

CI. 

2: 

01 . 

3 : 

CI . 

4: 


The Council considered this report which contained Clauses 
1 to 4, identified as follows: 

Investment Matters (Various Funds) - May, 1973 
1973 Basic Capital Budget 

Grant Request: Anna Wyman Dance Foundation 
Auto Allowances for City Employees 

Action was taken as follows: 

Clause 2 

MOVED by Aid. Linnell, 

THAT this clause be referred to the Standing Committee on 
Finance and Administration for consideration and report. 


- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd ) 

BOARD OF ADMINISTRATION 
General Report (cont'd) 

Finance Matters (cont'd) 

Clause 3 

After considering the request of the Anna Wyman Dance 
Theatre Foundation for a grant in the amount of $2,400, as set 
out in this clause, it was, 

MOVED by Aid. Pendakur, 

THAT the request be received and no action taken. 

- CARRIED 

(Alderman Harcourt, Marzari and the Mayor 
voted against the motion) 

MOVED by Aid. Marzari, in amendment, 

THAT a Grant of $2,400 be approved. 

- LOST 

(Aldermen Bowers, Gibson, Hardwick, 
Linnell, Pendakur, Rankin, and Volrich 
voted against the motion) 

(The motion of Alderman Pendakur was put and carried) 

Clauses 1 and 4 

MOVED by Aid. Linnell, 

THAT the recommendations of the Board of Administration 
and the Director of Finance contained in these clauses be 
approved . 

- CARRIED UNANIMOUSLY 

PERSONNEL MATTERS 

Civil Defence Co-ordinator ; Retirement 

MOVED by Aid. Linnell, 

THAT the recommendation of the Board of Administration 
contained in this report, in respect of retirement of Civil 
Defence Co-ordinator, be approved. 

- CARRIED UNANIMOUSLY 

PROPERTY MATTERS 

The Council considered this report which contained clauses 
identified as follows: 

CI. 1: Offer to Purchase from G.V.R.D. Housing Committee 

on behalf of Provincial Land Acquisition Program 
CI. 2: Acquisition for Park Site #9 (Kitsilano) 
CI. 3: Sale of portions of City-owned Lot 10 
CI. 4: Acquisition for Britannia Community Services 
Centre: 1010 McLean Drive 

The Council took action as follows: 

Clause 1 

MOVED by Aid. Bowers, 

THAT the sale of the land referred to in this clause to the 
G.V.R.D, Housing Committee, on behalf of the Provincial Land 
Acquisition Program, be on the basis of the price of $650,000 
for the property on the following terms and conditions: 


cont 'd . 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd ) 

BOARD OF ADMINISTRATION 
General Report (cont'd) 


Property Matters, Clause 1 (cont'd) 

(1) That the sale be on City Terms, with the date of sale 
being the date of the issuance of a development permit, 
or 120 days from the date of Council's approval of this 
report, vrtiichever is the sooner; 

(2) That the sale be subject to the existing 20' easement 
bisecting the south westerly portion of the site; 

(3) That the sale be subject to a submission of a 

scheme of development to the satisfaction of the Director 
of Planninf;, and a successful application by the purchaser 
for re-zoning of the land to an F.S.R. not exceeding 1.0; 

(U) The purchaser to pay an amount in lieu of Municipal taxes 
and other municipal levies, and the O.V.R.D. to assume the 
responsibility for the payment of the municipal portion 
of the subsidy. " 

- CARRIED UNANIMOUSLY 

Clauses 2, 3 and 4 

MOVED by Aid. Linnell, 

THAT the recommendations of the Board of Administration 
and the Supervisor of Property and Insurance, contained in these 
clauses, be approved. 

- CARRIED UNANIMOUSLY 

DEPARTMENTAL REPORT (cont 'd ) (June 29, 1973) 

WORKS AND UTILITY MATTERS 

The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Update of Vancouver's Truck By-laws 

CI. 2: Request for Curbs and Gutters on 59th Ave,, 

Cambie to Ontario Streets 
CI. 3: Lane Paving - Traffic Implications 

Action was taken as follows: 

Clause 1 

MOVED by Aid. Pendakur, 

THAT consideration of this clause be deferred for two weeks 
and in the meantime the City Engineer be instructed to contact 
the following companies, as well as other interested parties, 
to obtain comments: 

B.C. Truck Association 
Automotive Transport Association 
Teamsters ' Union 

- CARRIED UNANIMOUSLY 

Clause 2 

After considering the information contained in this clause, 
raised particularly because of a letter from Mrs. L. Konesky 
of 168 West 61st Avenue, referring to difficulties in the past 
to improve streets in her area, it was 

cont 'd , . , , 
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BOARD OF ADMINISTRATION, DEPARTMENT OTHER REPORTS (cont'd ) 


DEPARTMENTAL GENERAL REPORT (cont'd) 


Works and Utility Matters 
Clause 2 (cont'd) 


MOVED by Aid. Bowers, 

THAT the City Engineer be instructed to proceed under Local 
Improvements (Initiative Principle) to construct a 36-foot wide 
pavement on the following streets: 

59th Avenue - Cambie Street to Ontario Street 
Columbia Street - 59th Avenue to 62nd Avenue 
Manitoba Street - 59th Avenue to 62nd Avenue 

- CARRIED UNANIMOUSLY 

Clause 3 

At a special Council meeting on May 17, 1973, when dealing 
with a Local Improvement Court of Revision, the Council resolved 
'that Project 51 and 52, Schedule 419, be deferred pending a 
report on the implications of lane paving to major traffic 
generators'. Project 51 is the paving of the lane east of Heather 
Street from 52nd Avenue to 54th Avenue and the lane north of 
54th Avenue east to Tisdall Street and Project 52 is the paving 
of the lane west of Kersland Street from 33rd Avenue to 35th 
Avenue . 

The City Engineer gives an historic position and advice of 
lane traffic problems, as well as reporting on a request received 
to establish speed bumps in respect of Project 51, 

MOVED by Aid, Pendakur, 

THAT these two lane Local Improvement projects be undertaken, 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Hard wick, 

THAT the City Engineer be advised the Council would look 
with favour on the establishment of speed bumps in certain 
specific areas such as the one requested for Project 51 , 

- CARRIED 

(Alderman Bowers voted against the motion) 

BUILDING AND PLANNING MATTERS 

The Council considered this report containing four clauses 
identified as follows: 

01. 1: Building Line - Cambie Street 

both sides, 16th to 2nd Avenues 
CI. 2: Illegal Suite: Hardship Application 

3255 West 12th Avenue 
CI. 3: Execution of Modification of Option to 

Purchase portion of Block "C" 
CI, 4: Mini-Park: West Broadway & MacKenzie 

Council took action as follows: 

Clause 1 

MOVED by Aid. Linnell, 

THAT the recommendation of the Deputy Director of Planning 
and Civic Development, contained in this clause, be approved. 


- CARRIED 

(Alderman Pendakur voted against the motion) 


10 


Regular Council, July 3, 1973 10 

BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd ) 
DEPARTMENTAL REPORT (cont'd ) 
Building & Planning matters (cont'd ) 
Clause 2 

MOVED by Aid. Bowers, 

THAT this clause be referred to the Special Committee re 
Hardship Cases (Illegal Suites) for report. 

- CARRIED UNANIMOUSLY 

Clause 3 and 4 


MOVED by Aid. Harcourt, 

THAT the recommendation of the Corporation Counsel contained 
in Clause 3 of the report be approved and Clause 4 of the report be 
received for information. 

- CARRIED UNANIMOUSLY 

FINANCE MATTERS 


This report contained two clauses identified as follows: 

CI. 1: Settlement of Claims 
CI. 2: Permit Fees 

Council took action as follows: 

Clause 1 

MOVED by Aid. Linnell, 

THAT this clause of the report be received for information. 

- CARRIED UNANIMOUSLY 

Clause 2 


MOVED by Aid. Bowers, 

THAT the recommendation of the Director of Permits and 
Licenses contained in this clause be approved. 

- CARRIED UNANIMOUSLY 

C. Report of Standing Committee 
on Civic Development, June 28 

The Council considered this report containing five clauses 
identified as follows: 

CI. 1: Building Grade - Fairview Slopes 

CI. 2: Granville Street Mall 

CI. 3: Proposed Office Buildings N/E corner 

Georgia & Bute and N/W corner Thurlow and Melville 
CI . 4: Vancouver Downtown Development 
CI. 5: Downtown Plan: Proposed Parking Policy 

Action was taken as follows : 

Clause 1 

MOVED by Aid. Hardwick, 

THAT the recommendation of the Committee contained in this 
clause be approved. 

- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 


Report of Standing Committee on 
Civic Development, June 28 (cont'd) 

Clause 2 

MOVED by Ald„ Hard wick, 

THAT the i-ecommenda tions of the Committee in this clause 
identified as (a), (b) and (d) be approved, after recommendation 
(d) is changed to read as follows: 

"THAT the Vancouver City Council request the Police 
Commission to consider increasing the number of patrol- 
men on the beat in the transit mall area", 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt, 

THAT recommendation (c) of the Committee, respecting the 
hiring of design consultants, be deferred for two weeks. 

- CARRIED 

(Aldermen Hardwick, Marzari and the Mayor 
voted against the motion) 

Clause 3 

MOVED by Aid. Hardwick, 

THAT the recommendation of the Committee contained in this 
clause be approved . 

- CARRIED UNANIMOUSLY 

Clause 4 (Vancouver Downtown Development) 

MOVED by Aid. Hardwick, 

THAT the recommendation of the Committee contained in this 
clause be approved, 

- CARRIED UNANIMOUSLY 

The Board of Administration, under date of June 20, 1973, 
submitted a report from the Deputy Director of Planning and Civic 
Development on the background, the progress and proposed action 
for development of the downtown peninsula, which will culminate 
in amendments to the Zoning and Development By-law by early 1974. 

The report is divided into 5 sections: 

1 . Background and Progress 

2. Timetable and Objectives 

3. Proposals to achieve Objectives 

4. Staff and Budgetary Requirements 

5. Recommendations 

The recommendations in the report are as follows and adoption 
is recommended by the Board of Administration: 

"1. Council Committee adopt this report and recommend its approval 
to Council. 

2. The budget for the project of $31,980 br approved, with the 1973 
requirement of $25, 530 being provided from Contingency Reserve. 

3. The Deputy Director of Planning and Civic Development be authorized 
to arrange for the necessary administrative processes to accomplish 
the program on "Vancouver Downtown Development." 

4. The alterations be made and equipment required be purchased. 


5. 


The classification and pay of persons requested be the subject of a 
report by the Director of Personnel Services to the Board of 
Administration. " cont'd 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd ) 

Report of Standing Committee on 
Civic Development, June 28 (cont'd ) 

Clause 4 (Vancouver Downtown Development) 
(cont 'd) 


MOVED by Aid. Hard wick, 

THAT the foregoing recommendations of the Deputy Director 
of Planning and Civic Development and the Board of Administration 
be approved. 

- CARRIED UNANIMOUSLY 

Clause 5 

MOVED by Aid. Hard wick, 

THAT this clause of the report be received for information. 

- CARRIED UNANIMOUSLY 

D. West End Community Centre 
Construction Contract 


The Director of Finance and the Corporation Counsel jointly 
reported, under date of June 29, 1973, on various matters in 
respect of a proposed West End Community Centre construction 
contract dealing with the following particularly: 

Particular bids received 

The financial situation 

West End Community Centre Borrowing 

By-law 
Miscellaneous matters 
Cross-lease of City and School 

Board property 

The recommendations in the report are quoted hereunder: 

"1. Council award the contract for the construction of the 
West End Community Centre to Frank Stanzl Construction 
Co. in the amount of $2,647,818, the contract to be to 
the satisfaction of the Corporation Counsel, and that 
Council authorize the Mayor and City Clerk to sign the 
contract; 

2. in view of the possibility of the Provincial grants 
being available to assist with the cost of the Centre, 
Council not establish the source of funds for the 
shortfall between total cost and total availeible funds 
at this time, but recognize that Council may have to 
allocate additional funds at a later date; 

3. if the Provincial grants are forthcoming, that the 
excess not required to meet the shortfall be used to 
reimburse the Parking Sites Reserve first and the 
Supplementary Capital Budget second; 

4. the Park Board be requested to report back to Council 
on the results of their negotiations with the School 
Board and Library Board on the increased costs of the 
Library facilities; 

5. Council enter into the leases with the School Board in 
respect to the accommodation for the West End Community 
Centre and the school playground on the terms and 
conditions hereinbefore set forth and such other terms 
as Counsel for the School Board and the City may deem 
necessary to protect the parties and that upon prepara- 
tion of such leases the Mayor and the City Clerk be 
authorized to execute the same and affix the seal of 
the City thereto." 


cont 'd . 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd ) 


West End Community Centre 
Construction Contract (cont'd ) 

MOVED by Aid. Rankin, 

THAT the foregoing recommendations numbered 1 to 5 be 
approved . 

- CARRIED UNANIMOUSLY 

E. Report of the Standing Committee 
on Housing, June 19, 1973 

Ferry Rooms and Central & Oliver Rooms 
(United Housing Foundation) 


MOVED by Aid. Harcourt, 

THAT the Committee's recommendations contained in this 
report on the matter of grant request from United Housing 
Foundation for renovations of Ferry Rooms and Central and Oliver 
Rooms, be approved. 


- CARRIED UNANIMOUSLY 

F. Report of Standing Committee 
on Social Services, June 21 

The Council considered this report containing three clauses 
identified as follows: 


CI. 1: New Hope Centre and other centres - 

Grant Requests 
CI. 2: Carrying of Knives - Begging on the Streets 
CI. 3: Control of Beer Parlours in the Downtown 

East Side Area 


The Council took action as follows: 


Clause 1 


MOVED by Aid. Rankin, 

THAT the New Hope Centre be given a City grant of $1,730 
for the six month period beginning July 1 and ending December 31, 
1973. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 


MOVED by Aid. Rankin, 

THAT the Cedar Cottage/Kensington Information Centre be 
given a City grant of $178.80. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 

MOVED by Aid. Rankin, 

THAT the grant request of the Mount Pleasant Information 
Centre be deferred until August 1, 1973, pending discussions 
between the Departments of Social Planning and Library staff, as 
to the Library's future role in the provision of public information 
in the city. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Rankin, 

THAT the matter of a grant of $4,904 to the Y.W.C.A. to make 
up a shortfall between the original request and the allotted 
grant, be referred to the next meeting of Council, at which time 
the Director of Social Planning be present to assist the Council 
in its further discussions on the matter. 

- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION, DEPARTMENT OTHER REPORTS (cont'd ) 


Standing Committee on Social Services (cont'd) 


MOVED by Aid, Rankin, 

THAT the Committee's recommendation A be received and the 
Committee's recommendation B be approved. 

- CARRIED UNANIMOUSLY 

Clause 2 

MOVED by Aid. Rankin, 

THAT the recommendations of the Committee contained in 
this clause under item (a) and item (b) , be approved. 

„ - CARRIED UNANIMOUSLY 

Clause 3 


MOVED by Aid. Rankin, 

THAT this clause of the report be received for information, 

- CARRIED UNANIMOUSLY 

G. Report of Standing Committee on 
Community Development, June 21, 1973 

MOVED by Aid. Volrich, 

THAT this report on the subject of electoral matters, be 
received for information. 

- CARRIED UNANIMOUSLY 

H. Report of Standing Committee on 
Finance and Administration, June 28 

Insurance 


MOVED by Aid. Bowers, 

THAT the recommendations of the Committee contained in this 
report on the subject of renewal of physical asset insurance, 
be approved, subject to review by the Corporation Counsel in 
respect of wording of the second recommendation in regard to 
annual charge to the P.N.E. 

- CARRIED UNANIMOUSLY 

I. Report of Joint Meeting of Committees 
on Burrard Inlet Waterfront and False 
Creek, June 21, 1973 

The following joint Committee report was submitted under 
date of June 21, 1973: 

"a Joint meeting of the Special Coramittees of Council on Burrard 
Inlet Waterfront and re; False Creek was held in #1 Coircnittee 
Room, Third Floor, City Hall on Thursday, June 21, 1973 at 11:00 
a.m. 

PRESENT; Alderman Pendakur (Chairman) 
Alderman Massey 
Alderman Marzari 
Alderman Hardwick 

ALSO 

PRESENT; Alderman Bowers 


ABSENT: Commissioner Cowie 

Commissioner McCreery, Park Board 

CLERK ; H. Sugrive 

INFORMATION 

I. Floatlnf: Development on the Waterfront 

At its meeting on May 15, 1973, the Special Committee 
on Burrard Inlet Waterfront, 


cent 'd 


/s 

15 


Regular Council, July 3, 1973 15 

BOARD OF ADMINISTRATION, DEPARTMENT OTHER REPORTS (cont'd) 

Report of Joint Meeting of Committees 
on Burrard Inlet Waterfront and 
False Creek (cont'd) 


RESOLVED. 

"THAT the Director of Finance, in 
consultation with the Director of 
Planning and the City Engineer, in^ 
vestigate and report by June 15, 1973, 
on implications of taxation, city- 
financing, problems arising from zoning, 
and implications on transportation and 
parking." 

As the above subject had also been raised by the Special 
Committee re: False Creek, a joint report by the three departments 
(Finance, Engineering and Planning) submitted the attached as 
indications of problems and solutions available at that stage of 
definitions of the subject. 


From the views expressed in the report, it was evident ^ 
that the Director of Planning had reservations of desirability 
of having more developments of flo.iting nature at the waterfront 
and stressed that there should be more strinp;ent control on such 
developments. It v;as further stsited that deyplorr-'.^nt should be 
consistent with the public and the waterfront activities and not 
just actl v1 1 i«^:^ . 

Thi.' City Engineer was more concerned with the high level 
of costs involved in the establishment of services to be provided 
by way of connections to the floating development and it was fc-it 
that the City be in a position to recover their costs which would 
be incurred in the provision of services. This would obviously 
entail amendments_to by-laws in o^der to legalize the collection 

of fees in lieu of taxes. It was informed that the Princess louise 
was not charged any taxes and that a similar problem was relevant 
with the Seven Seas Restaurant in !.'orth Vancouver. The Corr-jnittoe 
felt that there should be some provision so as to enable the City 
to levy and collect service connection fees in lieu of taxes based 
on the value of the inprovonent equivalent to that if the sarie 
were on land. The City En^^ineer pointed out that there will be 
vessels which need no service connections for City sewer and water 
facil-ltios and if permission was granted to this particular 
application, there was the danger that it would be considered as 
a precedent and more applications for liveaboard vessels would 
follow. The Committee must devise some way or method by which it 
would be possible to levy taxes on such vessels. 

Referring to the Waisman Architectural Group Development 
of floating office space, the Chairman pointed out that Mr. V.'aisman 
had presented himself to the Committee and informed of the proposal 
and had indicated that his group in no way wished to avoid the 
City's levies or taxes. The Chairman further stated that it was the 
responsibility of the Director of Finance to come up with some way 
in which the City could levy taxes on the floating vessels. 

Mr. David Cox, who had a liveaboard vessel in Seattle, 
informed the Committee that in Seattle each developer was inter- 
viewed and charged taxes on the basis of the size and nature of 
the vessel, the type of public access provided, etc. He further stated 
that there was a very close liaison between the City of Seattle 
and the Seattle Port Authority, but the key to the successful 
operation of floating development in the Port of Seattle was tl'.e 
high sense of co-operation between the developers and the authorities. 

THAT the Director of Finance, the Director 
of Planning and the City Engineer prepare 
and submit a positive report to the Committee 
on the means of determining the appropriate 
fees to be levied on floating developments 
in lieu of taxes, as approval condition for 
the connection to City facilities. 


cont 'd . 


Regular Council, July 3, 1973 16 

BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd) 


Report of Joint Meeting of Committees 
on Burrard Inlet Waterfront and 
False Creek (cont'd) 


FURTHER RESOLVED ! 

I THAT the Waisnan Architectual Group be 
granted permission for connection to City 
facilites, provided they submit in vnriting 
their willingness to pay the charges in 
lieu of taxes as determined by the City. 

2. Prospective Development - Proposed Office Building, 
North K.Tst Clorri'-'r of Pender and Broughton Street? 

Tne Deputy Director of Planning and Civic Development 
reported as follows: 


"A preliminary enquiry been received from Mr. Barclay McLeod, architect, 
regarding the conitructlon of an office buildinK at the northe»it corner of Pender 
and BrouRhton Street*. The tite h*» a frontage of approximately 270 feet on 
Pender Street and a depth of »pproxim»trly 60 feet, backing onto the CP R . 
track*. The preient toning it (C-3) Commercial. Howpver, on City Council'* 
tnftruction* on June 12, 1971 the Deputy Director of Planning marie application 
to rezone ^t to a reviled (C-5) Commercial cU**iflcatioa. Thii change (hould 
not have aignificant effect on the propotal. 

Thl* enquiry i* being pre*ented to the Sprcial Committee to »eek it* guidance 
on building hetuht* in the uplands adjoining the waterfront. 

The presf-nt regulation* permit a height of 100 feet and the propo*ed regulation* 
80 feet. However, both permit dl*cretionary power* to increa*e the height 
limit. The height, a* propofcd, i* about 170 feet, with a building width of 
97 feet. 

Tk* pUa alee Indicate* m alternate ahap* of lew pronU that would coaform 
with by-law rvRUlattona (eacept for the vertical light angle meaaured along th» 
rear property line adjacent to the CP. R. right-of-way). To obtain the 
perml**lble floor *pace ratio of S.O euch • building would have to be 258 feet 
wide and approximately 70 feet high. 

The photograph* attempt to *how the appearance of the propoeed building a* newed 
from the 9 00 o'clock gun and the Royal Vancouver Yacht Club in Stanley Park 
and from the top of the Georgian Tower* Hotel. 

After discussing the report, the Committee felt it should 
have a more detailed report on the proposal prior to making a 
decision and it was, 

RESOLVTD ; 

THAT the Director of Planning submit a 
detailed report on the application for 
the proposed office building develoj>- 
ment at the North East corner of Pender 
and Broughton Streets, within two 
weeks, for the consideration of the 
Committee. 

3. Communications 

(a) Mr. Richard H. Thompson's letter, dated June iSth, 
1973» on the waterfront, commented on the waterfront guidelines 
and the Project 200 proposals. 

(b) West End Planning Team's letter, dated June l-4th, 
1973» commented on West End Community Council's recommendations. 

RESOLVED; 

THAT the above communications be received. " 


cont 'd . 
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BOARD OF ADMINISTRATION, DEPARTMENT OTHER REPORTS (cont'd ) 

Report of Joint Meeting of Committees 
on Burrard Inlet Waterfront and 
False Creek (cont'd) 

MOVED by Aid. Pendakur, 

THAT the Committee's resolutions set out in Clause 1 of 
this joint report l?e approved. 

- CARRIED 

(Alderman Linnell voted against the motion) 

MOVED by Aid. Pendakur, 

THAT Clauses 2 and 3 contained in the foregoing report 
be received for information. 

- CARRIED UNANIMOUSLY 

J. Report of the Special Committee 

on Burrard Inlet Waterfront, June 28, 1973 

The Special Committee on Burrard Inlet Waterfront submitted 
the following report under date of June 28, 1973: 

"a meeting of the Special Committee of Council on Burrard Inlet 
Waterfront was held in No. 2 Conanittee Room, City Hall on 
Thursday, June 28th, 1973i at 300 p.m. 

PRESENT ; Alderman Pendakur (Chairman) 

Alderman Marzari 
Alderman Massey 

ABSENT ; Commilssioner Cowie 

COMMITTEE 

CLERK ; H. Sugrive 

1. Guidelines for Interim Development 

The Coxincil, at its meeting on June 26th, 1973 1 dealt with 
the Proposed Guidelines for Interim Development in the City Centre 
Waterfront - Thurlow Street to Richards Street, as presented by 
the Special Committee on Burrard Inlet Waterfront and made the 
follovd.ng resolutions: 

"THAT the above quoted guidelines for interim development 
set out in the Special Committee's report, dated June Ik, 
1973 I and numbered IE (i) to (ix) inclusive, be approved 
in principle, EXCEPT THAT item 1 E (v) of these interim 
guidelines re 'quantity of development* be referred back 
to the Special Committee for redrafting or an additional 
provision in the guidelines be made, to provide for 
height, bulk or buildings and such related matters; 

FURTHER THAT approval in principle be given to the 
following proposals set out in the Vancouver City Planning 
Commission commvinication, dated June 22, 1973, and such 
proposals be appropriately included in the guidelines: 

(a) Under Guideline (iv) that the factor of noise be 
included as a departmental fact, and that it be 
taken into consideration by the developer with 
providing Council with environmental impact analysis. 

(b) Under Guideline (vii) that the accessibility of 
plazas and open spaces to paraplegics in wheelchairs 
and others whose mobility is hampered by a handicap 
be considered as part of any design proposals by a 
developer. 

(c) Under Guideline (x) the importance of passenger 
shipping (cruise ships) to the City of Vancouver 
should be emphasized, and this, fact incorporated 

in appropriate phrasing in this particular guideline. 

THAT there be no development approved in the Chilco Street 
to Thurlow Street area (Stanley Park, Four Seasons ^nd 
Bayshore) until the guidelines for the ai*ea are dealt with 
by Council. 
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Report of Special Committee on 
Burrard Inlet (cont'd) 


THAT in the Gastown and fringe area (Richards Street to 
Main Street), the Council respond to individual develop- 
ment applications as they arise within the existing framework 
during the interim period while the study is being carried 
out. 

THAT the communication dated June 22, 1973 i from the 
Vancouver Planning Commission be received for information 
and the respresentatlves and brief from the delegation 
on behalf of the Save the Entrance to Stanley Park 
Committee, be received." 


On the issue of heights of proposed buildings in the 
waterfront area, the desirability of having lower buildings closer 
to the waterfront and correspondingly higher structures farther 
away from the waterfront was expressed by the Committee who were 
unanimous that as far as possible^ the structures be as near as 
possible to the South side of the railway tracks. 

During the discussion of the referred issue by the Council, 
the Committee was convinced that the requirements for the provision 
of open spaces and the floor space ratios in respect of develop- 
ment in the waterfront area were adequately covered in the guide- 
lines and that any further development permits would not be granted 
without rezoning the area, which would involve public hearing and, 
therefore, the Committee, 

RECOMMENDED; 

THAT, in view of the fact that the Council 
has the final decision in granting permission 
to any development application which would 
not be considered unless the area was re- 
zoned! 

AND FURTHER the floor space ratio and open 
space requirements were adequate. Section 
E (v), of the guidelines be adopted. 

(a) in excess of 50^ of the ground shall be 
retained as open space and not covered 
with buildings. 

(b) Gross floor space ratio shall not 
exceed 4.0. 

(c) Water lots are excluded in computing 
floor space ratio. 

(d) The height of buildings be compatible to 
the surrounding area. 


2. Pacific Coast Fishermen's Mutual Marine 
Insurance CompanY 

On behalf of Pacific Coast Fishermen's Mutual Marine 
Insurance Company and Kanata Marine Ways (l'-''65) Limited, Mr. A. 
Sorbo, the assistant manager, presented a brief, supported by 
colour photographs on the existing boat repair yard at the I'oot 
of Broughton Street, emphasized the need for service yard, both 
for pleasure and fishing vessels. 

Mr. Sorbo informed the Committee that even a seven year 
lease could not justify any capital expenditure of approximntoly 
1/2 million dollars. Whether or not the City had moral obi ipnt ions 
to the fishermen on this coast and the ever increasing pleasure 
craft industry was a matter of opinion. He expressed that it 
would be morally wrong to remove essential service facilities from 
such a vital industry v;hich was part of their heritage. He went 
on to emphasize, that in 1972, they had serviced 700 vessels for 
general maintenance and repairs due to accidents. Out of this 
number approximately 1/3 were pleasure vessels and 2/3 comprised 
fishing boats. 


cont 'd . 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 


Report of Special Committee on 
Burrard Inlet (cont *d) 


Subject to a long term lease, the Directors of Kanata Marine 
Ways (1965) Limited and Pacific Coast Fishermen's Mutual Marine 
Insurance Company had expressed willingness to incur substantial 
expenditure in land fill, new buildings and in modern marine ways 
and marine lifts. He urged that, in his opinion, a 20 year lease, 
with an option for renewal, seemed feasible for a proper develop- 
ment. 

The Committee exoressed the belief that the whole area 
would be cleaned up and the buildings be upgraded and Mr. Sorbo 
informed the Committee that this was their plan if they could 
obtain longer term lease. 

Following further discussion on the issue, the Committee, 
RESOLVED: 

(a) THAT the brief as submitted by Pacific Coast 
Fishermen's Mutual Marine Insurance Company 
and Kanata Marine Ways (1965) Limited, be 
received. 

(b) THAT in view of the fact that Kanata Marine 
Ways (1965) Limited serviced 700 boats, the 
-Chairman be authorized to inform Marathon 
Realty Limited, the lessors of the area, that 
the Committee considered this as a desirable 
longer term use and therefore favours a longer 
term lease compared to existing one-year leases. " 


The Council took action as follows: 
Clause 1 

MOVED by Aid. Pendakur, 

THAT the recommendations of the Committee contained in this 
clause be approved. 

- CARRIED UNANIMOUSLY 

Clause 2 

MOVED by Aid. Pendakur, 

THAT the Committee's resolution contained in item (a) of 
this clause respecting brief by two companies, be received. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Linnell, 

THAT the resolution contained in item (b) of this clause 
respecting lease to Kanata Marine Ways (1965) Limited, be 
referred back to the Committee for further report on details 
of the activities to be carried on. 

- CARRIED UNANIMOUSLY 

K. Report of Cultural Advisory 
Committee, June 12, 1973 

The Chairman of the Cultural Advisory Committee submitted 
the following report, under date of June 12, 1973, regarding 
the Vancouver New Music Society and request for assistance: 

"The Vancouver New Music Society which has now completed its 
season is seeking assistance from the City in meeting its deficit. 
We would recommend that this request be seriously considered by 
City Council . 


cont 'd . 
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BOARD OF ADMINISTRATION, DEPARTMENT fc OTHER REPORTS (cont'd) 


Report of Cultural Advisory 
Committee (cont'd) 


The attached statement gives an idea of disbursement and 
income, but is now out of date to some extent. The deficit for 
which assistance was requested was $867.68. Late-arriving bills 
have increased this deficit to $1,010.00. The Community Arts 
Council has assisted with a donation of $500.00 and the New Music 
Society is asking the City for $500.00 which will eliminate the 
deficit. 

The amount of $867.68 was the sum left when the original 
projected deficit of $4,417.20 was largely, but not completely 
met by private donations. The deficit of $4,417.20 was in part 
caused, according to the New Music Society, by a failure on the 
part of the Canada Council to live up to a verbal promise of aid. 
In a telephone conversation with the then president of the New 
Music Society, Mr. G. Laverock, which occurred several months ago, 
Guy Huot, then Director of The Canada Council promised a grant 
of $7,500.00 for March or April of 1973. When Hugh Davidson 
replaced Guy Huot, the commitment was drastically reduced (see 
attached statement), apparently the result of a confusion caused 
by the changeover. 

The New Music Society is making a valuable and distinctive 
contribution to the musical life of Vancouver, as the attached 
review indicates. The Society seems to be efficiently run, and 
it would appear that this request would not have been necessary 
had the Canada Council given the amount promised. 

A representative of the Society would be willing to appear 
before Council if this is deemed necessary. 

In the series recently given by The New Music Society, it 
has already gained enthusiastic accolades from both audiences 
and critics alike. The Committee hopes Council will give its 
support to this venture into contemporary music." 

MOVED by Aid. Pendakur, 

THAT the request be received and no action taken. 

(not put) 

MOVED by Aid. Harcourt, in amendment, 

THAT a Grant of $500.00 be approved. 

- LOST 
(not having received 
the required ma.jorit 

(Aldermen Bowers, Pendakur, Rankin and 
Volrich voted against the motion) 

In view of the action taken on the amendment, no further action 
was taken on the subject. 

L. Repair of Fire Damaged Building: 
301 - 305 Main Street 


At the last meeting of Council the Building Inspector 
reported on the matter of repair to fire damaged building at 
301-305 Main Street. At that time the Building Inspector 
ad V i s ed : 

"The owner wished to refurbish the building but I 
refused permission since the cost of the work is 
in excess of the assessed value. The owner now 
wishes to remove the top floor and repair the re- 
mainder of the building. The work will be in 
excess of the assessed value, but I would not 
object if Council approves of the revised proposal , 
subject to compliance with City By-laws in all 
other respects". 


cont 'd . 
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BOARD OF ADMINISTRATION. DEPARTMENT OTHER REPORTS (cont'd ) 

Repair of Fire Damaged Building (cont'd ) 

The matter was tabled to this meeting to allow the Council 
an opportunity to view the property and receive a further 
report from the Department on details of occupancy as proposed. 
In this respect the Building Inspector advises proposed occupancy 
for the building, to be reduced to two storeys in height, will be 
retail occupancy on the ground floor with sleeping rooms on 
the second floor. 

The motion of Alderman Hardwick submitted at the last 
Council meeting was further considered as follows: 

MOVED by Aid. Hardwick, 

THAT the revised proposal of removing the top floor and 
repairing the remainder of the building be approved, subject to 
compliance with City by-laws in all other respects. 

The motion was put and, - CARRIED UNANIMOUSLY 


M. Additional Staff: 
Home Care Project 

The Board of Administration, under date of June 29, 1973, 
submitted the following report: 

' Your Medical Health Officer reports as follows: 

"On June 5, 1973, City Council adopted a clause in a report of the Standing 
Committee on Social Services dated May 24, 1973, whereby the Health Department 
was authorized to provide one office and clerical space in the Health Department, 
East 'Wing, for the operation of the Home Care Project. 

This report also stated that additional nursing positions will be required 
to perform the liaison duties essential in this project. It has now been estab- 
lished that the number of positions required is equivalent to two P.H.N. I 
positions. The Provincial Government has approved the payment, through the 
Metropolitan Health Board of Greater Vancouver, of all expenses incurred in 
this project. All expenses of the City will be recoverable in total. 

Following is a summary of the proposed starting dates and the estimated 
funds required to December 31, 1973: 

Effective Date Amount 
One only Public Health Nurse I (Full-time) July I, 1973 $ 5,346.00 
One only Public Health Nurse I (Full-time) Sept. 17, 1973 $ 4.010.00 

Total Salaries (6801/ 10) $ 9,356.00 . 

Fringe Benefits (6801/ 23) 1,030.00 
Transportation (6801/305) 700.00 

TOTAL EXPENSES (PERSONNEL) $11,086.00 

The Director of Personnel Services has verified the classifications of the 
proposed positions and has received the concurrence of the Registered Nurses 
Association. 

It is therefore recommended that: 

(a) The addition of two Public Health Nurse I positions as detailed above 
be authorized on the understanding that the City of Vancouver will be 
totally reimbursed by the Provincial Government, through the Metro- 
politan Health Board of Greater Vancouver, for all expenses incurred 
concerning the positions. 


cont 'd , 
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BOARD OF ADMINISTRATION, DEPARTMENT OTHER REPORTS (cont'd) 


Additional Staff: 

Home Care Project (cont'd) 

(b) Funds totalling $11,086.00 be allocated to the appropriate accounts 

of the Health Department to cover Personnel expenses from July 1, 1973 
to December 31, 1973." 

Your Board recommends that the recommendations of the Medical Health Of- 
ficer be adopted. ' 

MOVED by Aid. Rankin, 

THAT the recommendations of the Board of Administration 
and the Medical Health Officer contained in the foregoing 
report be approved. 

- CARRIED UNANIMOUSLY 

N. L.I. P. Project X-1183: 
'FIND' 


The Council, at its meeting on June 26th, when considering 
the matter of support to the 'FIND' L.I. P. Project passed a 
resolution that the Council urge the Federal Government re- 
institute this project in the sum of $94,300 to keep it in 
operation to November 30, 1973. Also, the Council directed 
the Director of Social Planning and the Park Board to report 
certain information in regard to the project. 

The Board of Administration, under date of July 3, 1973, 
submitted the following information report from the City 
Engineer giving the present status of the matter: 

"On Wednesday, June 27, a telephone call was received from the 
local offices of the Department of Manpower and Immigration to the 
effect that fundinR for this project was to be extended to November 30, 
and that a confirming telegram was to be dispatched immediately. 

At the time of this OTiting (10:30 A.M. July 3rd), no approving 
telegram has been received. It is understood that the contract has been 
written but must go to Ottawa for signature, and that a replacement 
telegram from 'Manpower* is being expedited." 

A telegram Was noted from the National Director, Local 
Initiatives Program, to the effect that the application for 
extension of this 'FIND' project had been approved in the 
amount of $100,386, the project to conclude by November 30, 1973. 

MOVED by Aid. Gibson, 

THAT the foregoing information be received. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Hardwick, 

THAT the instruction given at the Council meeting on June 26, 
quoted as follows, be reiterated at this time, as varied to be 
appropriate : 

"THAT the Director of Social Planning and the Park Board 
be requested to jointly report to Council, details of use 
of the project at the various community centres, etc., 
and advise of the areas in which it is recommended th(" 
Council participate by making funds available through 
the Park Board; 

FURTHER THAT the joint report include information as a 
result of investigating the possibility of Provincial 
funding" . 

- CARRIED 

(Alderman Bowers voted against the motion) 
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BOARD OF ADMINISTRATION. DEPARTMENT fc OTHER REPORTS (cont'd ) 

L.I. P. Programs 

MOVED by Aid, Marzari , 

THAT the Director of Social Planning be requested to examine 
existing L.I. P. programs for report to Council on any programs 
which he would be prepared to recommend, 

- CARRIED 

(Aldermen Bowers, Hardwick and Rankin 
voted against the motion) 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Hardwick, 

THAT the Committee of the Whole rise and report, 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 

BY-LAWS 

BY-LAW TO PROVIDE FOR THE CASTING OF 
VOTES BY HOSPITAL PATIENTS IN THE 
1973 ELECTION 


MOVED by Aid, Bowers, 
SECONDED by Aid, Hardwick, 

THAT the by-law be introduced and read a first time, 

- CARRIED UNANIMOUSLY 

(The By-law was read a first time) 

The By-law was discussed at this point and after due consideration 
it was, 

MOVED by Aid, Volrich, 
SECONDED by Aid, Rankin, 

THAT further consideration of the By-law be deferred to 
allow consideration of amendments whereby nursing homes, rest 
homes and personal care homes would be included, as well as 
amendments on other appropriate aspects of the whole matter, 

- CARRIED UNANIMOUSLY 

MOVED by Aid, Gibson, 
SECONDED by Aid, Harcourt, 

THAT a Committee be appointed to report on the amendment 
feature after discussions with the Corporation Counsel and 
the City Clerk, 

- CARRIED UNANIMOUSLY 

(The Mayor appointed Aldermen Volrich, Gibson 
and Linnell as members of the Committee) 
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MOTIONS 


Pipe Crossings under Railway Tracks 

MOVED by Aid. Rankin, 
SECONDED by Aid. Gibson, 

THAT WHEREAS City Council on June 12, 1973, approved a 
recommendation of the Board of Administration that the 
Corporation Counsel and the City Engineer with the Mayor and 
City Clerk should be authorized to sign final approval with 
respect to pipe crossings under railway tracks; 

BE IT RESOLVED THAT in order for the City to extend, 
relocate or replace a pipe under a railway track, that the 
Corporation Counsel and the City Engineer with the Mayor and 
City Clerk be delegated the authorization to execute documents 
relating to agreements with the railway company and lease of 
the crossing area. 


The foregoing are Minutes of the Regular Council meeting 
of July 3, 1973, adopted on July 17, 1973. 


- CARRIED BY THE 
REQUIRED MAJORITY" 


(Alderman Marzari voted against the 
motion) 


The Council adjourned at approximately 6:25 p.m. 
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WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 

RECOMMENDATIONS 

1. Closure of Portion of Lane North of 4.1st Avenue, East of Balaclava Street, 
At Rear of 3205 West 41st Avenue, Lot 4. of Lots 29 and 30, Block 12, 

D.L. 2027, Plan 7918 for Lease Purposes 

"The lane north of 41st Avenue, east from Balaclava Street dead ends at 
the east side of Lot U of Lots 29 and 30, Bleck 12, D.L. 2027 as immediately 
east of this point there is Kerrisdale School site. The property to the north 
is the Knox United Church site and they require no access from the lane. The 
easterly 4-0 feet of the lane is surplus to the City's highway requirements. 
The owner of Lot 4- has made application to lease the easterly 4-0 feet of the 
lane at the rear of his property. 

I RECOMMEND that the easterly 40 feet of the lane at the rear of Lot 4 
of Lots 29 and 30, Block 12, D.L. 2027, Plan 7918 be closed, stopped up and 
leased to the owner of the abutting said Lot 4) subject to the following condi- 
tions : 

(a) The term bo be for 10 years, subject to a 6 month notice 
of cancellation if the area is required for municipal 
purposes . 

(b) The rental for the first 5 years of the lease to be $60.00 
per year. The rental to be reviewed after the first 5 years 
in accordance with the recommendation of the Supervisor of 
Property & Insurance. 

(c) No buildings to be erected on the leased area. 

(d) City to retain the right to enter the lease area for 
Installation and maintenance of utilities. 

(e) An agreement satisfactory to the Corporation Counsel 
and City Engineer." 

Your Board RECOMMENDS that the foregoing be approved . 

2. Closure of 10 Foot Lane at the Rear of Lot 12, Subd. "C", Block 2, 
D.L. 320, Plan 2442, 5788 Holland Street 

"The east 10 feet of Lot 12, Subd. "C", Block 2, D.L. 320, Plan 2442, 
has been established for lane purposes. This 10 foot strip is now surplus to 
our highway requirements. The owner of the remainder of Lot 12 has made appli- 
cation to have this strip added back to his lot. 

I RECOMMEND that the east 10 feet of Lot 12, Subd. "C", Block 2, D.L. 
320, Plan 2442 be closed, stopped up and conveyed to the abutting owner of the 
remainder of Lot 12, subject to the following conditions: 

(a) The value of the strip to be $50.00 in accordance with the 
recommendation of the Supervisor of Property & Insurance. 

(b) The 10 foot portion to bo added to the remainder of Lot 12 
to form one parcel." 

Your Board RECOMMENDS that the foregoing be approved. 

3. Terminal Avenue Storm Drain and Sanitary Sewer from Main Street to 
Thornton Street 

"Provision has been made in the 1973 Sewers Capital Budget for con- 
struction of a new storm drain and sanitary sewer on Terminal Avenue from 
Main Street to Thornton Street. This work forms a part of the 1972 Agreement 
between the City of Vancouver and the C.N.R. with regard to sewerage and 
drainage of False Creek Flats. In order that this work may proceed immediately, 
advance approval of this work is required. 

Con't ... 
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clause 3 con't 

The 1973 Budget provides a total of $1,436,050 as the City's share of 
this work with the balance of $313,950 coming from the C.N.R. 

I RECOMMEND that $1,436,050 be appropriated in advance from the 1Q73 
Sewers Capital Budget Account 'Terminal Avenue Storm Drain and Sanitary Sewer- 
Main to Thornton', Reference Number 3-04-02." 

Your Board RECOMMENDS that the foregoing be approved. 


4. Local Improvements By "Petition " 


First Step 

The Deputy City Engineer reports as follows: 

"Petitions for P.C. Concrete Sidewalks , sufficiently signed by 
affected property owners, have been forwarded to me by the City Clerk. As re- 
quired by the Local Improvement Procedure By-Law, I have to advise that it is 
feasible and desirable to undertake the projects as Local Improvements. 

The projects are shown on the attached schedule dated June 22, 1973. 

The City's share of these improvements is available, subject to 
Council approval, in the 1973 Streets Capital Budget." 

Second Step 

The Director of Finance submits the following report on the financial 

arrangements : 

"In accordance with the provisions of the Local Improvement Procedure 
By-Law, I am submitting the Deputy City Engineer's report dated June 22, 1973. 

The estimated total cost of these improvements is $19,935.00 and the 
City's share of the cost is $12,509.00. 

I have to report that the necessary financial arrangements can be made 
to carry out this work, subject to Council approval of the 1973 Streets Capital Budget. 

Your Board has decided that it is desirable to undertake the projects 
referred to and RECOMMENDS that: 

(1) The reports of the Deputy City Engineer and Director of Finance be adopted 
together with the details of the Second Step Report on file in the City 
Clerk's Office. 

(2) The following streets be designated as School Collector Streets for the pur- 
poses of Part I of the Local Improvement Procedure By-Law: 

Knight Street, 51st Avenue to 53rd Avenue 

Knight Street, 54th Avenue to the lane south of 54th Avenue 
Ontario Street, 38th Avenue to the lane south of 38th Avenue 
Slocan Street, Charles Street to Kitchener Street. 

Windermere Street, Kitchener Street to the lane south of Kitchener Street 
Windermere Street, Kitchener Street to the lane north of Kitchener Street 

(3) The Court of Revision for projects listed in the attached schedule dated 
June 22, 1973 be held at 7:30 p.m. on Thursday, August 16th, 1973. 


,„ frrioH SEE pi^GUsy. 


/s.— ' 
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(FINANCE - 1) 


FINANCE MATTERS 


RECOMMENDATION 

1 . Investment Matters (Various Funds) - May, 1973 

The Director of Finance reports as follows: 
"J. Investment Matters -(Various Funds) - May 1973 

(a) Security Transactions during the month of May, 1973. 

(b) Summary of Securities held by the General and Capital Accounts 

only as at May 31 , 1973. 

(a) GENERAL AND CAPITAL ACCOUNT TRANSACTIONS (PURCHASES) 

Maturity Maturity Term Annual 

Date Type of Security Date Va 1 ue Cost Days Yieldl 

Chartered Banks Deposit Receipts and Government Notes 

May k Toronto Dominion Bank May 7/73 $ 700,261.78 $ 700,000.00 3 '».55 

8 Mercantile Bank of Can. May 31/73 1 ,i»93 ,300.i»i» 1 ,i»87,928.00 23 5-73 

11 Gr. Van. Sew. £ Drain. D.May 31/73 500.000.00 ^98,350.00 20 6.05 

$2,693,562.22 
********************** 
SINKING FUND TRANSACTIONS (PURCHASES AND SALES) 


Maturity Maturity Term Annual 

Date Type of Security Date Value Price Cost Yrs/Mos Yld.< 

Debentures Purchased 

May 1 /City of Vancouver 7i* May 1/83 $ 115, 701. $100.00 $ 115, 701. 3^ 10/0 7.50 
/ Direct Issue of Local Improvement Debenture to Sinking Fund 

Debentures Sold 
May 11 * Greater Van. Sewerage 

£ Drainage DIst. 61 May 2/80 $157.000.00 91. A6 $li>3.592.20 7/0 7.60 

* Sold to meet Sinking Fund portfolio requirements 

Chartered Banks Deposit Receipts and Government Notes Purchased Days 
May 2 First Bank Investment 

Ltd. (Gtd. by B. Of Mont.) July 16/73 $692,7^1.00 $97,738 $68i», 166.00 75 6.10 
2 Mercantile Bank of Can. July 16/73 600,000.00 98.8001 9 592,801.1i> 75 5.91 

$1,292.7^1.00 $ 1.276, 967. lA 

*********************** 
CEMETERY PERPETUAL MAINTENANCE FUNDS TRANSACTIONS (PURCHASES) 


Maturity Maturity Term Annual 

Date Type of Security Date Value Price Cost Yrs/Mo s Yleld^ 
Debentures 

May 9 City of Van. 8 1/8* Nov. 1/86 $li»,000.00 $99,875 $13,982.50 13/6 8.1i» 

23 City of Van. 3 3/'»* Apr. 15/75 2,000.00 92.30 1 ,8i>6.00 1/11 8.22 

$ 16,000.00 $ 15,828.50 
*********************** 

TAYLOR MANOR TRUST TRANSACTIONS (PURCHASES) 

Maturity Maturity Term Annual 

Date Type of Security Date Value Price Cost Yrs/Mos Yield* _ 

Debentures 

May 9 City of Van. 8 1/8* Nov. 1/86 $ 5,000.00 $99,875 $ ^,993.75 13/6 8.1i» 

*********************** 
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Clause No. 1 (cont'd) 


(b) SUMMARY OF SECORITIES HELD AS AT MAY 31. 1973 

GENERAL AND CAPITAL ACCOUNTS ONLY 
Type of Security Par or Maturity Value Cost or Book Value 

Medium Term 

B.C. Hydro 6 Power Authority 7* 

Parity Bonds due Sept. 1/75 $398,000.00 $401,525.59 

B.C. Hydro & Power Authority 6^ 

Parity Bonds due Aug. 15/77 840,000.00 840,000.00 

$1,238,000.00 $1,241,525.59 

RECOMMENDATION 

Recommended by your Board that the report of the Director of Finance 
on Investment Matters (Various Funds) for May, 1973 be confirmed. 


RECOMMENDATION and CONSIDERATION 


2 . 1973 Basic Capital Budget 

Your Board and the Director of Finance have reviewed the 1973 Basic 
Capital Programs requested by Civic Departments and Boards and report 
as follows: 

Capital Programs 

The net City's cost of the 1973 Basic Capital Program amounts to $14,387,931 
after deducting credits of $4,272,190 as detailed below: 

Gross Cost of 1973 Basic Capital Program $18,660,121 

Less credits receivable from: 

(a) Property owners' share of local 

Improvements Including beautlf Icatlon $2,348,200 

(b) Federal-Provincial Governments' share 

of urban renewal projects 833,040 

(c) Portion of sewer work recoverable 

from C.N.R. 563,950 

(d) Strathcona grant/loan recoverable 

by City 205,000 

(e) Fees recoverable re service pipes 

and meter chambers 195,000 

(f) Bumaby's share of 

(I) Central Park Development $25,000 

(II) Boundry Road improvements 67.000 92,000 

(g) Federal share of Stanley Park Seawall 35,000 

4.272.190 

Net Cost of 1973 Basic Capital Program $ 14.387.931 

These capital programs are sumniarlzed on Schedule 1 of this report. 

The Individual projects within these programs are listed In detail In the 

separate report entitled "1973 Basic Capital Program - Project Detail". 


Project Detail 

Approval by Council of the 1973 Basic Capital Programs authorizes departments 
and boards to proceed with the Individual projects except where It Is noted 
that the Item will be referred back to Council for specific approval. 

cont ' d 
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While the projects requested are generally in accordance with the programs 
authorized in the 1971-1975 Five Year Plan, as amended, your Board and the 
Director of Finance wish to bring the following items to Council's attention. 

1. Park Development 

Page 3, Project Detail 1:01:8 Administrative Office Addition - $150,000 

On March 13, 1973 Council considered a Park Board report which 
requested advance approval to expend funds on planning an addition 
to their administrative office. Council deferred the request pending 
"a further submission on the matter from the Park Board". 

The Park Board has not reported on this matter as yet and it is 
suggested that the item be deferred pending receipt of such report. 

2. Conmunity Service Centre Facilities 

Page 6, Project Detail 1:02:3 Jericho Development - $75,000 
and 1:02:4 New Mount Pleasant School - $50,000 

These are proposals to expend funds on the Jericho Officers' Mess 
building and to provide recreational facilities in the New Mount 
Pleasant School. 

Council may wish to defer these items pending a report from the 
Park Board re 

(a) details of the proposed capital expenditures 

(b) estimated increased annual operating cost of the recreation 
programs resulting from these capital expenditures 

(c) justification for expanding the recreation facilities in 
these areas 

3. Indoor Swimming Pool 

Page 7, Project Detail 1:03 Indoor Swimming Pool adjacent to 
Templeton High School - $480,000 

Application for cost sharing under the Federal Winter Capital Project 
Fund on this project was not approved for the 1973/74 winter period 
and remains outstanding for cost sharing during the 1974-75 winter 
period. 

Council may wish to discuss with the Park Board the possibility of 
deferring this project until 1974 when applications for cost sharing 
will again be considered. 

Note - The Indoor Swimming Pool - adjacent to Lord Bing School 
was approved for cost sharing in 1973 - vis $162,500 
loan forgiveness. 

4. Urban Renewal - Pages 30 to 40 

Present urban renewal projects and schemes were approved by Council 
in prior years. All acquisitions and disposals of property under 
these schemes are submitted to Council for specific approval. 
Scheme 3 - Strathcona administration expenses were reviewed with 
the Deputy Director of Planning and Civic Development at the time 
1973 Departmental budgets were reviewed. 

5. Beautif ication - Pages 57 to 62 

Funds provided in the 1969 Supplementary Capital Budget ($481,000) 
and authorized in the 1971-1975 Five Year Plan ($700,000) for the 
City's share of the cost of beautif ication projects amount to 
$1,181,000. 

A summary of the City's share of estimated project costs is as 
follows : 

(a) Projects specifically approved by Council 

in previous years 

(b) Projects requested (including 1973 program) 

subject to further report to Council 

cont ' d ... 


$ 417,955 
659,890 
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(c) Continuation of projects for which funds 

will be required In 1974/75 352.750 

$1,430,595 

(d) Preliminary costs for three new projects - 

Dunbar, 1st and Conmerclal, West Hastings 11,500 

The City's share of the cost of these three 
projects. If approved. Is not known at this 
time. It Is expected that these projects 
will be submitted to Council In 1974-75 

(e) Gastown - Chinatown studies 23,000 

$ 1.465.095 

The estimated project costs as detailed In 
(a) to (e) above exceed funds available by 
about $284,000 plus the cost of the three 
new projects In (d) above. 

Funds are available to cover all projects proposed to the end 
of 1973. There will be Insufficient funds In the current 
Five Year Plan to provide for continuation of projects and 
new projects proposed for 1974-75. 

It Is suggested that the Deputy Director of Planning and Civic 
Development report to Council on proposed beautlf Icatlon projects 
and estimated costs to the end of the current Five Year Plan (1975) 
so that Council 

(a) may be aware of the total additional funds to be found 
from other sources If the proposed program Is carried nut. 

(b) may assess the priorities of the projects to determine 
whether certain projects may be deferred until the 
next Five Year Plan (1976). 

Financing the 1973 Basic Capital Program 

The method of financing the 1973 Basic Capital Program, as recommended by 
the Director of Finance, is summarized below and shown by program on 
Schedule 1 of this report. 

Source of Funds 

Authorized by-law funds - (Debentures) $11,656,831 

Revenue funds appropriated for capital purposes 2,656,600 

Other funds 74,500 

Total Funds Required $ 14.387,931 


1971-1975 Five Year Plan Allocations 

The allocation of the present Five Year Plan Funds is summarized below and 
shown by program on Schedule 2 of this report. 

Original 1971-1975 Five Year Plan $56,810,000 

Plus increased borrowing for sewer and drainage 
projects approved by Council on July 27, 1971 and 

May 1, 1973 8.428.000 

Total 1971-1975 Five Year Plan - as Revised 65,238,000 

Less allocations approved by Council in 1971 and 1972 33. 727 ,505 

Balance before 1973 Allocation $31,510,495 

Amount required for the 1973 Basic Capital Program - 

(Note 1) 14.209.730 

Balance Unallocated - Available for 1974/75 Programs $ 17.300.765 

(Note 2) 


cont ' d 
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Note 1 - The amount of 1971-1975 Five Year Plan Funds 

required for the 1973 Basic Capital Program is 
supplemented by funds from other sources as follows : 

1971-1975 Five Year Plan Funds $14,209,730 
1966-1970 Five Year Plan Funds re 

the Urban Renewal Program 103,701 

Other funds - Larwell Park rental 74.500 

Total Funds Required $14.387.931 

Note 2 - The unallocated balance of $17,300,765 is 

considered adequate to provide for continuation 
of recurring capital programs at a normal level 
of activity to the end of the Five Year Plan 
(May 1, 1974 to December 31, 1975 - 20 months)" 


Your Board and the Director of Finance RECOMMEND that 

1. The 1973 Basic Capital Program amounting to $14,387,931 and 
the method of financing this program, as summarized on 
Schedule 1, be approved subject to 

(a) individual projects being submitted to Council for 
specific approval where indicated in the 

"1973 Basic Capital Budget - Project Detail" report. 

(b) any reductions in the 1973 Basic Capital Program re 
projects submitted to Council for Consideration. 


The following projects are submitted to Council for CONSIDERATION 

1. Park Development - Administrative Office Addition - $150,000 

2. Community Service Centre Facilities 

(a) Jericho Development - $75,000 

(b) Mount Pleasant School Recreation Facilities - $50,000 

3. Indoor Swimming Pool - Adjacent to Temple ton High School 

$480,000 

4. Beautification Projects - $277,600 

The Director of Finance has commented on these projects on 
Pages 1 to 3 of this report. 


CONSIDERATION 


3 - Grant Request; Anna Wyman Dance Theatre Foundation 


The City Clerk reports as follows: 

"In the Spring of this year, the Cultural Advisory Coiranittee 
recommended a grant of $15,000.00 to the Anna Wyman Dance 
Theatre Foundation. However, when considering the 1973 Cul- 
tural Grants on May 8, 1973, Council did not approve a grant 
to this Organization. In a letter dated June 18, 1973, the 
Foundation respectfully requests permission to appeal this 
decision . 


cont ' d 
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The Organization advised that, on the Provincial level, 
they have been informed that the B.C. Cultural Fund has 
awarded the Company a grant of $14,800.00 to help cover the 
cost of planned tours of Lower Mainland schools and colleges 
this coming Fall and that the Federal Government's Department 
of External Affairs has agreed to sponsor the entire Company's 
appearance in Cologne, Germany. The Canada Council has agreed 
to give this Organization an annual operating grant. 

The Organization is requesting a grant of $2,400.00 in 
order to assist in the expenses of their tour of the Lower 
Mainland schools. The details of this request are set out 
in the communication of June 18 and supporting documents, 
all of which is appended for information." 

Your Board submits the foregoing for Council's CONSIDERATION. 


RE COMMENDAT I ON 


4 . Auto Allowances for City Employees 

The Director of Finance reports as follows: 

"A revised schedule of auto allowances payable to City 
employees who use their automobiles on City business has been 
prepared using current costs of automobile operation, insurance, 
depreciation, etc. The present schedule has been in effect 
since January 1, 1969, and does not reflect current operating 
costs . 

The revised schedule is attached to this report as 
Appendix I . 

It is also recommended that the casual rate (applicable 
to employees who drive low mileages on an irregular basis) 
be raised from ll*? per mile to 13<: per mile. 

The annual increase in cost to the City is estimated 
at $43,000 over the yearly cost of $225,000. Based on an 
effective date of July 1, 19 73 the 19 73 cost would be approxi- 
mately $21,500, which would be provided from Contingency 
Reserve. 

A copy of the report has been sent to the Vancouver 
Municipal Regional Employees' Union, Vancouver Fire Fighters 
Union, Local 18, The City of Vancouver Foremen's Association, 
The International Brotherhood of Electrical Workers, Local 213 
and The Registered Nurses Association of B.C. each of which 
have some members affected. 

RECOMMICNDED that: 

(1) The revised schedule of auto allowances as 
per Appendix I be approved effective July 1, 
1973. 

(2) The casual auto allowance rate be increased 
from 11<: to 13* per mile effective July 1, 1973. 

(3) The estimated increase for 1973 amounting 

to $21,500 be provided from Contingency Reserve." 


Your Board recommends that the foregoing report of 

the Director of Finance be approved, and that the matter 

of auto allowances be reviewed annually. 


A-B 
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PERSONNEL MATTERS 


RE COMMENDATI ON 

1 . Retirement of Civii Defence Co-ordinator 

The Board of Administration reports as follows: 

"Mr. A.N. Roth, City Civil Defence Co-ordinator, will 
reach retirement age December 25, 1973, and his retire- 
ment will be effective January 1, 19 74. 

In order to obtain satisfactory continuity for taking 
over the position, the replacement should be given time 
to adequately cover the full range of activities of the 
Civil Defence Department and meet the personnel of other 
City Departments and outside agencies with whom he will 
be working. Because there is no other permanent staff 
in the department except for a clerk-typist , to assist 
in maintaining continuity, an overlapping period of two 
months, November and December, with the present Co- 
ordinator is considered reasonable. 


The Civil Defence Co-ordinator ' s position is not included 
in the Salary Classifications for the City of Vancouver. 
The remuneration presently received by the Co-ordinator 
is $915.00 per month and normal fringe benefits. 

The remuneration for the replacement of the Co-ordinator 
should remain in the same category. The amount involved 
over the two months overlapping period would be $2,050.00 
($915.00 X 2 + 12% F.B. ) . 

This expenditure, as in the case of other expenditures 
required for the operation of the Civil Defence Depart- 
ment, is shareable under the Civil Defence Financial 
Assistance Program with the Senior Governments paying 
90% and the municipality 10%. 

Funds for this purpose were not included in the 1973 
estimates . 

The matter has been referred to the Senior Governments 
who have agreed to the above arrangements and have autho- 
rized an increase of $2,050.00 in the allocation of funds 
to the City for the fiscal year 1973-1974 for this pur- 
pose . 

The Comptroller of Accounts advises that if this request 
is approved, the funds necessary for the City share of 
$205 would be provided from Contingency Reserve." 

YOUR BOARD therefore RECOMMENDS that, in order to ensure 
a reasonable continuity on the retirement of the Civil 
Defence Co-ordinator, the replacement commence employment 
with the City November 1, 1973. 
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PROPERTY MATTERS 


CONSIDERATION 

1 . Offer to Purchase Prom the G.V.R.D. Housing 
Committee, on Behalf of the Provincial Land 
Acquisition Program, Of Lot D, District Lot $}8, 
Situated at [j.th Avenue & Wallace Street, 
Por Development of Senior Citizens' Accommodation 

The Supervisor of Property and Insurance reports as follows :- 

"On May 1$, 1973» City Council resolved that negotiations be entered into 
with the FBderal Provincial Partnership for sale of Lot District Lot 
538, which is adjacent to the Jericho D.N.D. lands, for development of 
Senior Citizens' housing at an F.S.R. of approximately 1.0. 

The site referred to is an unsubdlvlded parcel of land, consisting of 
approximately 2.86 acres, and is presently zoned RS-1, Single Family 
Dwelling. 

An offer to purchase the property for Senior Citizens' development has 
been received from the Q.V.R.D. on behalf of the Provincial Land Acquisltlcm 
Program. The offer is based on ^,000.00 per unit for an indeterminate 
number of units. It is proposed that the development would be under 
Section k3/Uh of the N.H.A., which would permit the payment of a grant in 
lieu of municipal taxes. The municipal portion of the subsidy would be the 
responsibility of the Q.V.R.D. 

Accompanying this offer are two alternative schemes of development* The 
first proposes 3 three-storey structures creating approximately l62 units 
of housing. The other proposal is for three high-rise structures, (9 or 
10 storeys), creating approximately l89 units of accommodation. The 
question of the final number of units actually Involved must remain open 
until such times as the matter of zoning has been placed before a public 
hearing, and the final design has been concluded. It is, however, estimated 
that if the site was developed to its maximum potential at an F.S.R. of 
1.0, it could possibly generate 2lU xmlts of Senior Citizois' accommodation. 

It is difficult for the Property and Insurance Office to submit a 
recommendation to City Council at an appropriate selling price. Based on 
the present RS-1, Single Family zoning, the following values are indicated:- 

1973 Assessed Value For General Purposes, 

(Ohsubdlvided RS-1) $203,060.00 

1973 Estimate of Assessed Value For General 
Purposes (Subdivided Into Ik 

Residential Lots) $288,225.00 

Estimated Market Value (Net), Subdivided 

Into lli Single Family ResidentlAl Lots $392,000.00 

It it is the intent of City Council to value and turn over the 
lands under the existing Single Family zoning specifically 

for Senior Citizens' development, at an P.S.R. not ©xceoditi^, 
1.0, then the price of $2,000.00 per unit as offered is in the 
realm of the existing RS-1 market value, particularly in the 
case of the high-rise proposal, which consists of l89 units. 

Such an approach represents a significant subsl(ty. For exanplv, the City 
on behalf of the Federal Provincial Partnership has assembled two IQf-3 
sites for Senior Citizens' development in the Kltsilano area, at a unit 
cost of $U,200.00 $li,500.00. If this unit cost was applied to the 
low-rise proposal of 162 units, the value would be $725,000.00. It should 
also be noted that the Jericho site is much superior to the 
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Clause 1 Continued 

two assembled Kitsilano sites. The conclusion is therefore, that if 
this 2.86 acre site, at iith Avenue and Wallace Street, was re-zoned 
to Multiple IWelling, at an F.S.R of 1.0, and offered for sale on the 
open market for private apartment development, the selling price in 
all probability would be in excess of $1,000,000.00. 

CONSIDERATION; 

The offer to purchase from the O.V.R.D. Housing Committee, on behalf 
of the Provinolal Land Acquisition Program, of the City-owned 2.86 
acre site situated at Uth Avenue and Wallace Street, for Senior 
Citizens' development, and the question of the determination of the 
valuations of the site, is submitted to Council for Gonsiderationj 
it to be noted that in the event of the sale of the site, the following 
terms and conditions would apply :- 

(1) That the sale be on City Terms, with the date of sale 
being the date of the issuance of a development perwit, 
or 120 days from the date of Council's approval of this 
report, whichever is the sooner; 

(2) That the sale be subject to the existing 20' easwnent 
bisecting the south westerly portion of the site; 

(3) That the sale be subject to a submission of a 

scheme of development to the satisfaction of the Director 
of Planning, and a successful application by the purchaser 
for re-zoning of the land to an F.S.R. not exceeding l.Oj 

(U) The purchaser to pay an amoimt in lieu of Municipal taxes 
and other municipal levies, and the O.V.R.D. to assume the 
responsibility for the payment of the municipal portion 
of the subsidy. " 

Your Board 

Submits the foregoing report of the Supervisor of Property and Insurance to 
Council for CONSIDERATION. 


RECOMMENDATION 

2. ACQUISITION FOR PARK SITE #9 (KITSILANO) 
2097 West 6th Avenue and 

2114.2 Arbutus Street 

The Supervisor of Property & Insurance reports as follows: 

2097 West 6th Avenue and 211|.2 Arbutus Street legally- 
described as Parcel "A" of Lot 20, Block 265, D.L. 526, 
is located in Park Site #9 (Kitsilano) and has been 
offered for sale to the City by the owner. This Park 
Site is listed under Table II of the Park Sites Purchase 
Program 1971 - 1975, confirmed by City Council, December 
I5th, 1970. 

These premises comprise a 2 storey and part basement frame 
apartment building with a main floor area of 1,460 sq. ft., 
erected in 1910 on a corner site 35' x 50', zoned RM-3. 
This structure has four self-contained suites with a total 
of 18 rooms. The building has 16 plumbing fixtures, a 
tarred composition roof, patent shingles and siding on 
exterior walls, a stone foundation and is heated by an 
automatic gas furnace. 

This improvement is in poor condition but because of a 
shortage of this type of family accommodation has become 
popular with real estate investors. 

All suites are currently rented and it is intended to 
continue these rentals until the property is required 
for the park site. At that time the building will be 
demolished. 
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Following negotiations, the owners have agreed to sell 
for the sum of $44,250.00, including some equipment, as of 
June 30th, 1973, subject to retaining rent-free possession 
of these premises until July 31st, 1973. 

This price is considered to be realistic and reflects the 
market price that would be payable for' the net income 
derived from the property. The Superintendent of Parks 
concurs in the purchase of this property. 

RECOIMENDED that the Supervisor of Property & Insurance be 
authorized to acquire this property for the sum of $44,250.00 
on the foregoing basis chargeable to Code 4189/- Park Board 
Clearing Account." 


Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of 
Property & Insurauice be adopted. 


3- Sale of portions of City-owned Lot 10 Except 
East 25 Feet, Block 30, D.L. 182 
To the adjoining Owners 

Situated On the North Sii e of Napier Street, 
Betw ee n Clark and Odium Driv es. 

The Supervisor of Property and Insurance report* as f ollows :- 

"At a Public Hearing on May l5th, 1973, Coimcil considered an 
application to rezone two privately-owned lots and a City-owned lot 
situated North of Napier Street, between Clark and Odium Drives, and 
resolvedt- 

' THAT rezoning of Lot 5, Block 30, D.L. 182, from RM-3 
Multiple Dwelling to M-1 Industrial District, be approved, subject 
to the owner first dedicating the easterly 3' to provide an 
ultimate 20' City lane; 

* * FURTHER THAT Lot A of 10 and Lot 10 except E. 25', Block 30, 
D.L. 182, be rezoned M-1 Industrial District subject to approval 
of City Council first being obtained on a report from the Supervisor 
of Property and Insurance for the purchase of the westerly 12' of 
Lot 10 except E. 25' by the owners of Lota E, F, Q and H, same to be 
added to their lots, with they collectively arranging vehicular 
ingress and egress to their subject propertiies and provided Mr. T. 
Price acquires the easterly ll^g' of Lot 10 except E. 25', same to be 
consolidated with Lot A of 10 and so registered in the Land Registry 
Office after dedication of the easterly 3* of Lot A for City lane 
and, in addition, the scheme of development being first approved by 
the Technical Planning Board, having regard to the RM-3 apartment 
zoning to the east of the north-south City lane, 

AND njRTHER THAT should any condition andorsed by Council not 
be complied with by the owners in order to permit enactment of the 
amending by-law within 120 days of approval at the Public Hearing, 
the said approval shall then expire and in addition, the scheme of 
development being first approved by the Technical Planning Board, 
having regard to the RM-3 Multiple Dwelling District to the east of 
the north-south City lane . ' 

The fo\ir owners of Lots E, F, G and H have now been contacted and they 
have agreed to purchase the Wiast 12-foot portions of City-owned Lot 10 
except the East 25 feet abutting these lots, for the sura of $8l5.00 
each, plus proportion of current year's taxes, registration fees, survey 
costs, documentation and administrative fees. These sale are subject to 
the 12-foot strips being consolidated with each adjoining lot and an 
af?reement that the 12-foot strips will be used for vehicular access only 
to the four lots and no other purposes, no buildings to be erected and 
no storage of materials or parking of vehicles on the 12-foot strio. ^ 
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Mr. T. Price has agreed to ptirchase the remaining easterly portion of 
City-owned Lot 10 except the East 2^ feet, for the sum of $3,2$0.00 plus 
proportion of current year's taxes, registration fees, survey costs, 
documentation and administrative fees. This sale is subject to the City land 
being consolidated with adjoining Lot A of 10 to form one parcel and the 
prior dedication of the easterly three feet of Lot A for lane purposes. 

The completion of the sale to the five owners will require a sujrrey 
and a subdivision plan, documentation to extend a mortgage, and a 
four-party agreement for vehicular access over the 12-foot strip. In 
view of the considerable work still required to conqjlete the sales, and 
the fact that Mr. T. Price is now ill and unable to proceed immediately 
with drawings of his proposed development, it is recommended that 
Co\xncil approve a 60 day extension to allow the owner an^ly time to 
comply with the conditions set by Council for the rezoning of the 
property. 

RECOMMENDATIONS: 

(1) That the sale of City-owned Lot 10 except the East 25 feet. Block 30, 
District Lot 182 to the adjoining owners on the foregoing basis, be 
approved, subject to the property being rezoned to M-1, Light Industrial 
Bistrictj 

(2) That Mr. T. Price be granted an extension of 60 days to comply with 
the conditions set by Council for the rezaiing of the property." 


Tour Board 

Recommends that the foregoing HECOMMEIfDATIOMS of the Supervisor of Property 
and Insurance be adopted. 

ACQUISITION FOR BRITANNIA COMMUNITY 
SERVICE,: CENTRE 
1010 McLean Drive 


The Supervisor of Property and Insurance reports as follows :- 

"The above property, legally described as Lot 15, Block 26, D.L. 
264A and knovm as 1010 McLean Drive, is required for the Britan- 
nia Community Services Centre. This project is to be developed 
as aun Urban Renewal Scheme under Section 24 of the National Hous- 
ing Act. 

These premises comprise a 1% storey non-basement fraime dwelling, 
with a main floor area of approximately 660 square feet, 
erected in 1906 on a site 33' x 93.5', zoned RM-3. The dwelling 
contains 5 rooms, 3 plumbing fixtures and has a patent shingle 
roof, siding exterior and is heated by a gas-fired hot air furnace 
This dwelling is in below average condition for age and type. 

The Britannia Community Services Centre involves the acquisition 
of 78 properties. The subject property represents the 63rd nego- 
tiated settlement. 

Following negotiations with the owner, she has agreed to sell 
for the sum of $20,100.00 as of June 30th, 1973 subject to the 
following 

1. The owner to retain rent-free possession to August 
31st, 1973. 

2. The Vendor to have the right to remove the stove, 
hot-water tank and furnace at her option. 


Cont'd .../5 
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This price represents a fair and reasonable value for the property 
and has been approved by Central Mortgage & Housing Corporation. 
It is proposed to demolish the dwelling when vacant, 

RECOMMENDED that the Supervisor of Prop>erty and Insurance be 
authorized to acquire this property for the sura of $20,100,00 
on the foregoing basis, chargeable to Code #5830/427, 


RECOMMENDS the foregoing recommendation of the Supervisor of 
Property and Insurance be adopted. 


Your Board 
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WORKS & UTILITY MATTERS 


RECOMMENDATION 

1. Update of Vancouver's Truck By-laws 
The City Engineer reports as follows: 


"GENERAL 


At a Council meeting held on 9 June, 1970, City Council adopted a 
recommendation of the City Engineer which permitted the operation of vehicles 
up to 8 feet 6 inches in width on schedule 'C« routes except during rush hours. 
In adopting this recommendation. Council instructed at the same time, that 'the 
City Engineer be requested to assess the by-law provisions respecting adequacy 
of street widths used by trucks and buses and updating of the provisions as 
considered advisable'. This was interpreted as a request for a review of the 
adequacy of our truck control system as a whole. Subsequently, an Enquiry 
Report was submitted informing Council that the truck control system was 
currently under review, and that a final report would be submitted following 
discussions with the Trucking Industry and the Police Department. 

In carrying out this review, it has become apparent that there are two 
major tasks to be completed: 

A. Amend our by-law to be compatible with Provincial regulations 
governing the movement of trucks within the Province, and 
ensure that regulations contained in the by-law are realistic 

in terms of the conditions existing today on Vancouver's streets. 

B. Critically examine Vancouver's truck route network with regard 
to the needs of the Trucking Industry and the effect of truck 
routes on adjacent residential areas, businesses, etc. From 
this examination, revise our truck route network to best serve 
the Trucking Industry at minimiun public inconvenience. 

At this time we are able to report on Part A of the review, concerning 
truck sizes, and truck weights. It was intended that a report covering both 
parts be completed some time ago, however more data on truck movements, more 
contact with the truckers themselves, and more study is required to formulate 
changes, additions, and deletions with respect to Vancouver's truck route system. 
Thus, a further report will be submitted to Council covering Part B (truck routes). 
This report should be completed by November of this year. 

TRUCK SIZES 


On April 23, 1970, the Provincial Government, by Ott-der in Council, amended 
the Department of Commercial Transport regulations to permit an increase in truck 
width from 8 feet to 8 feet 6 inches, and an increase in truck length from 60 feet 
to 65 feet on Provincial Highways. At that time, the City allowed (without permit) 
trucks' widths up to 8 feet on any street, and lengths up to 60 feet on schedule 
'C routes and in the Downtown area between 6:00 p.m. and 7:00 a.m. 

In response to the change in Provincial regulations, as mentioned at the 
beginning of this report, on June 9th, 1970, City Cotmcil adopted a recommendation 
of the City Engineer to allow the operation of vehicles up to 8 feet 6 inches in 
width on schedule 'C routes (schedule 'C routes connect Provincial highways, 
all M-1 and M-2 industrial areas, and a minimal network of streets between - see 
attached plan), except during the periods 7:00 a.m. to 9:00 a.m. and 4.:00 p.m. to 
6:00 p.m., i.e. the increased width was permitted on the major truck route streets 
(although not in the Downtown area) except during rush hours. However, no change 
was made concerning truck lengths since it was felt that this matter required 
further study. 


Con' t 
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Practically all highway trailers are now being constructed to the maximum 
size allowed vmder the Provincial regulations, i.e. a width of 8 feet 6 inches 
and an overall length of 65 feet. It is the opinion of the Engineering Depart- 
ment that the increase in width of 6 inches, and an increase in length of 5 
feet is not sufficient to change the effect of maximum size trucks on traffic 
in general (including rush hour periods) providing these trucks are confined to 
the streets presently designated for use by 60 foot vehicles, i.e. schedule 'C 
routes, and the Downtovm area between 6:00 p.m. and 7:00 a.m. It should be 
pointed out that in the further study required for the truck route section of 
this review, it may become apparent that restriction of truck movement is 
necessary during rush hours, thus perhaps requiring restriction of all vehicles 
over /4.O feet on any street during these periods. However, at this time it 
would seem impractical to limit vehicles on specified routes to a length of 60 
feet and a width of 8 feet during rush hours while permitting lengths of 65 feet 
and widths of 8 feet 6 inches at other times. Both the Police Department and 
the Automotive Transport Association confirm the impracticality of permitting 
these increased lengths and widths on a 'part time' basis. 

Summary 

It is proposed that on schedule 'C routes, the currently permitted width 
(during non-rush periods) of 8 feet 6 inches be allowed during rush hours also, 
and that in the Downtown area this width be allowed between 6:00 p.m. and 7:00 
a.m. It is further proposed that the operation of vehicles up to 65 feet in 
length be permitted on schedule 'C routes, and in the Downtown area between 
6:00 p.m. and 7:00 a.m. 

TRUCK WEIGHTS 

In response to a request from the trucking industry, in 1971 the Provincial 
Government approved a new schedule of allowable weights for all Provincial 
Highways. This new schedule allows greater weight than with the previous 
regulations. The present difference between Provincial and City weights is 
causing considerable inconvenience to maximum weight trucks under the Provincial 
regulations, entering Vancouver from Provincial Highways. These vehicles would, 
of course, be overweight according to present City regulations. This situation 
shoiild be resolved as quickly as possible, and is dealt with in this report. 

Background 

Prior to I960, the Province had one schedule of allowable gross vehicle 
weights which applied to all Provincial Highways. At that time, the City of 
Vancouver applied this same schedule to all City Streets (schedule 'A'). Then 
in i960, the Province instituted a two-level system of (l) major highways on 
which increased weights were allowed, and (2) other highways on which the old 
weight schedule was still applied. For the sake of uniformity, Vancouver inbro- 
duced a similar system (schedules 'D' and »E') applying the Province's higher 
weights primarily to routes connecting with Provincial Highways. 

Later, in 1968, the Province eliminated the lower weight schedule and 
extended the higher weights to all Provincial Highways. Vancouver made no change 
since routes connecting with Provincial Highways were already scheduled for the 
higher weights. 

On May 27th, 1971, the Provincial Government approved an Order in Council 
(No. 1905) amending regulations piorsuant to the Provincial Department of Commercial 
Transport Act. These amendments, applying to all Provincial Highways, permit ;m 
increase in the maximum gross weight allowed on a single axle from IP, 000 pounds 
to 20,000 pounds, and on groups of axles a scale of weights was adopted which 
ranges from 3% to 18^ over the City's present weight schedules. 

Ciirrent Considerations 

As mentioned earlier, it is desirable to maintain a consistency of regulations 
on truck weights to avoid an unreasonable situation for truck operators entering 
the City on a Provincial Highway. This could be achieved by replacing the City' s 
upper weight schedules ('D' and »E') with the new Provincial weights. To further 
simplify City regulations and to be consistent with the Provincial 'single weight 
schedule' system, the present lower weight schedule «A' could be abolished and 
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the new Provincial regtaations applied to all City Streets. This would make 
the City' s regulations easier to understand and follow, both by the truck 
operators themselves, and by Prosecutors, etc., concerned in legal cases. The 
Police Department have stated a preference for the single weight system, 
indicating that enforcement would be considerably simplified. The single 
system would also reduce the number of inquiries to the City concerning allowable 
weights and the requirements for overweight permits. 

Implementation of a single weight system will not mean an increase in truck 
traffic on residential streets since the larger trucks legally able to use these 
streets at present are not doing so (unless they have a specific destination in 
a residential area) for reasons of difficulty of travel - narrow width, sharp 
corners, lack of continuity etc. 

As well as being regulated by weights, trucks are also restricted by length. 
The maximum permissible length for trucks on residential streets is 35 feet 
,.(with trailer units permitted up to 4-0 feet overall length). Longer trucks are 
restricted to a network of arterial streets, and this would not be altered by 
the proposed change in weight limits. On residential streets, the weight change 
would mean an increased allowable load of only one ton for trucks with a single 
rear axle and approximately 2 to 3 tons for trucks with dual rear axles. On 
truck routes allowing trucks up to 50 and 60 feet in length, the increase would 
be approximately 5 to 6 tons. The increased allowable weights are not expected 
to affect traffic flow which is more directly related to vehicle size, nor is an 
increase in truck noise anticipated with the new regulations. 

Tests have been conducted on City pavement, which indicate that the increased 
deflections of the pavements that would result from these higher axle loadings 
are generally within acceptable standards, and any resulting increase in maintenance 
costs will only be slight. 

It should be noted that under the proposed system, Vancouver would have only 
one schedule of weights which would apply to all City streets. Trucks would be 
confined to a truck route network on the basis of size only. However, this still 
affords sufficient control over truck weight, since weight is directly related to 
truck length, i.e. by confining large vehicles to a truck route network, heayj-- 
vehicles are thus also confined to this network. 


Summary 

It is proposed that the City's existing dual weight schedules be abolished 
and the new Provincial weights adopted for application to all City streets. Both 
the Automotive Transport Association of British Columbia and the Vancouver Police 
Department are in agreement with this proposal. 


RECOMMENDATIONS 


1. That the City allow the operation of vehicles up to 8 feet 6 inches in 
width and 65 feet in length without permit, on those routes listed in 
schedule 'C Parts 1 and 2 of Part III of the Street and Traffic By-law 
No. 28A9. 


2. That the City allow the operation of vehicles up to 8 feet 6 inches in 
width and 65 feet in length without permit, on any street in the area 
bounded by Burrard Inlet, Main Street, False Creek and Burrard Street 
during the periods from 6:00 p.m. of one day to 7:00 a.m. of the following 
day. 


3. That schedules 'A', 'D', 'E' and 'F' to By-law 28^9 be rescinded and 

that the City adopt a weight schedule to By-law 28/V9 consistent with the 
weight regulations contained in the Provincial Order in Council #1905 of 
May 27th, 1971. 

U. That the Corporation Counsel be instructed to prepare the appropriate 
By-law amendments outlined in 1, 2 and 3 above, including revisions to 
the definition of 'axle load' and maximum allowable axle load." 
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CONSIDERATION 

2. Request for Curbs and Gutters on 59th Avenue - 
Gamble to Ontario Streets 


Attached to this report is a letter from Mrs. L.Konesky of 168 
West 6lst Avenue to the Mayor and Council, pointing out a history of 
difficulties connected with unimproved streets in her area. The City 
Engineer reports as follows: 

"We have examined the area and have been aware of the problems 
therein for some time. Mrs. Konesky's description of conditions in the 
area is essentially correct. As with most unimproved streets, drainage 
difficulties exist. There are large open or undeveloped spaces in the 
area which contribute to the drainage problems. Underground seepage frcn: 
these spaces comes to the surface at various points as springs or as soggy 
spots in the boulevards. This is in addition to the considerable flow of 
surface water which must be carried in the street ditches. The only effective 
way to correct these drainage problems is to improve the street with curbs, 
gutters, pavement and a storm drainage system. 

Conditions are worsened by the great number of cars parking on 
59th Avenue adjacent to the hospitals. Gravel shoulders and ditches are 
rutted, thus further obstructing the flow of water. Costs of maintaining 
drainage and road shoulders In this area are high. 

Mrs. Konesky has attempted to have these conditions improved through 
the local improvement procedure by petition. Her efforts to obtain improve- 
ment of 59th Avenue between Cambie and Ontario Streets were unsuccessful as 
her petition was found to be insufficiently signed. She was able to obtain 
19 of 22 signatures required. From her letter, she received little cooperation 
from the hospitals, who are contributing much to the problem. 

Under the local improvement procedure it is possible for tiie City 
to initiate these improvements. In this event, only 50^ of property o\mers 
would have to be in favour of the improvement (under petition 2/3 are re- 
quired) . This might still be unsuccessful since the hospitals involved 
probably control a considerable portion of the assessed value. They might 
not object, however, and the local improvement could be successful. After 
that Council still has the ability to proceed with the improvement on special 
grounds . 

If the Improvement were to proceed under local Improvements - initia- 
tive principle, it is recommended that a 36 foot wide pavement be constructed 
on - 

59th Avenue - Cambie Street to Ontario Street 

Columbia Street - 59th Avenue to 62nd Avenue 

Manitoba Street - 59th Avenue to 62nd Avenue 

The proposed improvement of 59th Avenue at Cambie Street should re- 
sol vo the traffic problems now being experienced at this intersection. Since 
59th Avenue is not planned as an arterial street, left turn bays are ;:el re- 
CDmmon(io(i (as requested by Mrs. Konesky). A need for curb side parking reg- 
ulations on 59 Lh Avenue would be reviewed when the street improvement has 
beon (;omp] eted . 

In view of the above facts. Council may wish to imUnict the City 
Engineer tcj proceed with the improvement of the noted streots on the initia- 
tive principle." 
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3 . Lane Paving - Traffic Implications 
The City Engineer reports as follows: 

" BACKGROUND 

At a Special Council meeting of May 17, 1973, when dealing with Local 
Improvements following a Court of Revision, Council resolved 'that Project 51 
and 52, Schedule 419, be deferred pending a report on the Implications of lane 
paving to major traffic generators' (Project 51, which is the paving of the 
lane east of Heather Street from 52nd Avenue to 54-th Avenue and the lane north 
of 54.th Avenue east to Tisdall Street, was not opposed but Mr, G, Robertson 
suggested speed bumps be constructed. Project 52, which is the paving of the 
lane west of Kersland Street from 33rd Avenue to 35th Avenue , was opposed by 
Betty Ho on the basis that the paving would encovirage traffic as a shortcut to 
Queen Elizabeth Park). 

LAME TRAFFIC PROBLEMS 

To put the lane situation in perspective, approximately 20 or 30 complaints 
are received each year from residents throughout the City about traffic in 
residential lanes. While about half of these complaints are related to speeding, 
there is also a concern about through traffic using lanes as shortcuts, particularly 
near traffic signals, as the arterial street system becomes more congested. 

Generally, the paving of a residential lane does not result in heavier 
usage by through traffic. However, in those cases where an unpaved lane is 
already being used to some extent as a shortcut, paving may result in some 
increase in traffic. 

While lane paving doesn't generally increase through traffic, it sometimes 
leads to higher speeds. Complaints of this type are dealt with by Police 
enforcement. However, since the number of violations is small, assigning a 
Police car to patrol speeds in a lane is difficult to justify, (The present 
speed limit in lanes is 15 m.p.h. ) 

SPEED BUMPS 

The question of 'speed bumps' to control speeds in lanes has been considered 
but they have not been recommended, since the range in suspension systems between 
different types of cars makes it difficult to design a speed bimp that 
effectively slows all vehicles, without damaging low-slung cars, 

CORRESPONDENCE 

Mr, M, Baur, who circulated the petition for the lane west of Kersland, has 
written to the Mayor with regard to this project. Copies of this letter, dated 
June 1st, 1973, are circulated, 

Mr, George Spencer, who circulated the petition for the lane east of Heather 
and lane north of 54-th, has telephoned the Engineering Department to point out 
that the project consists of these two parts and that the delegation was from 
the lane north of 54-th, He requests that the paving of the lane east of Heather 
proceed even if the work in the other lane is deleted or further deferred, 

LANE WEST OF KERSLAND. LANES EAST OF HEATHER AND NORTH OF 54TH 

Our obsemrations do not indicate significant usage of the lanes included 
in the above two local improvement projects by other than local traffic, and they 
do not appear to offer any advantage to through traffic over the adjacent local 
streets. We do not feel that paving will increase their usage, or that speeds 
greater than normally occur in lanes wij-l result. Whereas there may be some 
lanes in the City that will require some treatment to reduce speeds, we do not 
feel that speed bimips are required in the above lanes, 

CONSIDERATION 

The above report, and the matter of undertaking or not undertaking the tvjo 
local improvement projects is submitted for the CONSIDERATION of Council," 
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BUILDING AND PLANNING MATTERS 

RECOMMENDATION 

1. Building Line: Cambie Street - 
Both Sides, 16th to 2nd Avenues 

The Deputy Director of Planning and Civic Development reports as 
follows : 

"A request has been received by the Director of Planning and Civic Develop 
ment from the Deputy City Engineer to establish a building line on both 
sides of Cambie Street between 16th Avenue and 2nd Avenue in order to 
ultimately provide a 100' street from 2nd to King Edward Avenue. 

An established building line currently exists under Schedule E - Part II 
of the Zoning and Development By-law, between 16th Avenue on the West 
side and 15th Avenue on the East to King Edward Avenue, to provide a 100' 
street. The remainder of Cambie Street between King Edward Avenue and 
S.W. Marine is currently 150' in width. 

The Director of Planning has made an application to amend Schedule E - 
Part II - Building Lines - of the Zoning and Development By-law, to 
establish building lines on both sides of Cambie Street between 16th 
and 2nd Avenues, as outlined in red on the map prepared by the City 
Engineer dated February 1st, 1973, in order that any Development Permit 
Applications may be withheld under Section 570 of the Vancouver Charter, 
should Council so wish. (A copy of the map is attached) . 

The Technical Planning Board on February 23rd, 1973 recommended that the 
application made by the Director of Planning and Civic Development be 
referred direct to a Public Hearing after a report has been received 
thereon from the City Planning Commission. 

The Vancouver City Planning Commission on April 16th, 1973, endorsed the 
Technical Planning Board's recommendation. 

IT IS RECOMMENDED that the reports of the Technical Planning Board and 
Vancouver City Planning Commission be received and the matter be 
referred for the consideration of Council at a Public Hearing." 

CONSIDERATION 

2. Illegal Suite: Hardship Application 
3255 West 12th Avenue 


Numerous complaints from Mrs. E.M. Davie have been received and 
reports submitted to Council regarding a basement suite in the 
above building. On April 2, 1973, Mayor Phillips requested that 
any further application for consideration under the Hardship 
Policy be referred to Council. 

The Director of Permits and Licenses reports as follows: 

"On March 7, 1972, Council considered an application from the owner of 
the above building under the Hardship Policy and Instructed the City 
Building Inspector to withhold enforcement action until March 7, 1973. 
On March 26, 1973, the owner filed a new application for consideration 
under the Hardship Policy. The original application Indicated that the 
owner was married with three dependents and unemployed. 

A new application filed shows that the owner Is still married with three 
dependents but Is now fully employed and even after the discontinuance 
of the Illegal accommodation, would still receive an Income of $720,00 
per month. The Committee further noted that neither age nor health are 
factors," 

The Director of Permits and Licenses submits the foregoing report 
for the CONSIDERATION of Council. 
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RE COMMEN DAT I ON 

3. Execution of Modification of Option To Purchase, 
Portion of Block "C" , District Lot 753, Group 1, 
New Westminster District 

The Corporation Counsel reports as follows : 

"As a condition of granting a development permit in 
respect of the above premises, the applicant was required to 
give the City an Option to Purchase the west ten feet of the 
above property for future lane widening purposes. Uiis Option 
was registered in the Land Registry Office as a first charge 
against the property* The present owner, Steve Stipe Bulic, 
wishes to mortgage his property and the mortgagee requires a 
charge on the whole of the property including the westerly 
ten feet, but the Option agreement does not make provision for 
such an arrangement. 

In situations of this kind the practice has been for 
the City to execute a Modification Agreement providing that 
the owner may mortgage the whole property on the condition that 
if the City should exercise its option, the mortgagee would 
agree to provide the City with a discharge of the mortgage for 
the optioned area. 

The net effect is that the City's legal position is 
unchanged, but as this document requires formal execution, it 
is 

RECOMMENDED THAT the Mayor and the City Clerk be 
authorized to execute the appropriate agreement to embody the 
foregoing agreement between the City, Mr„ Bulic and the Royal 
Trust Company as mortgagee." 

INFORMATION 

4 . Mini-Park: West Broadway & MacKenzie 

The Assistant Director of Coiranunity Planning reports as follows: 

"On June 5, 1973, City Council authorized the expenditure of $4,000 for the 
development of a 'mini-parK' on the closed street end of MacKenzie Street. 
This park will maKe this area more pleasant, enhance the imagibility of 
Broadway West, and provide encouragement to individuals attempting to 
improve the quality of the area. 

The park will be approximately 1,450 square feet extending from the 
building on the west side of MacKenzie 33 feet, into approximately the 
middle of the street. There will be one lane of traffic remaining, 
allowing traffic to turn onto Broadway from MacKenzie. However, no turns 
will be allowed from Broadway onto MacKenzie. 

City Council in its authorization of the park, stated that: 

'The City Engineer be authorized to proceed with development of 
this park, dependent on the acceptance of the proposal by the 
affected merchants and residents along MacKenzie Street.' 

The affected residents and merchants have been contacted by a representative 
of the Department of Planning and Civic Development and the results are as 
follows: 

Residents 

2540 MacKenzie 
2536 MacKenzie 
2532 MacKenzie 
2528 MacKenzie 

cont 'd . , , . 


Approval 

Vacant (destroyed by fire) 
Approval 
Approval 


4G 

Department Report, June 2 9 , 197 3 (BUILDING - 3) 

Clause No. 4 continued 


2547 MacKenzie Unable to contact 

2541 MacKenzie Approval 

2535 MacKenzie Approval 

2529 MacKenzie With the majority 

Therefore, of the seven residential buildings on Broadway, six have approved 
the development of the mini -park and one remains to be contacted. 


Merchants 

The merchants on Broadway immediately adjoining MacKenzie were also 
contacted. Four merchants to the east and west of MacKenzie were 
considered to be affected by the proposal and were therefore contacted. 


East: 


Canadian Imperial Bank of Commerce 
Seaboard Realty 
Art Store 
Balaclava Pet Shop 


Approval 
Approval 
Approval 
Manager not 
believed he 


in, but clerk 
would approve. 


West: 


Zorbas Restaurant 
Barber 
Shoe repair 
Pic's Stationery 


Approval 
Approval 
Undecided 
Approval 


Of the eight merchants contacted, six have approved the proposal 


Therefore, the Director of Planning and Civic Development believes that 
sufficient approval by the affected residents and merchants has been 
obtained. Construction of the 'mini-park' will begin in the first week 
of July." 

(Sketch plan of the 'mini-park' attached for information.) 


The Assistant Director of Community Planning submits the foregoing 
report for the INFORMATION of Council. 
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LICENSES & CLAIMS MATTERS 

CONSIDERATION 

1 . Impounded Dogs 

The Director of Permits and Licenses reports as follows: 

"Dr. John R. Gregg, Co-ordinator of Animal Care, University 
of British Columbia, has requested that the University be 
granted the opportunity to obtain dogs from the Pound on 
the same basis as the general public. The dogs are used 
for teaching and research purposes. 

Presently, impounded dogs are held in the Pound for 72 
hours following the day of impoundment to allow owners 
time to claim their dogs. Those not claimed are held an 
additional 48 hours for sale to the public, after which 
the University may buy the dogs. Five dollars ($5.00) 
is charged for each dog sold (plus the current year's 
license for City residents) . In effect the University 
must wait 120 hours after the day of impounding and does 
not have equal opportunity to buy dogs. 

I suggest that the request to waive the time period that 
presently applies to the University, as requested, should 
be supported. It would help to ensure that an adequate 
supply of dogs for teaching and research purposes is 
maintained and perhaps the City has some degree of 
responsibility in this regard. The control of dogs 
within the City should also be improved, for only those 
persons who definitely wish a dog, and to keep him in a 
responsible manner, would make the effort to acquire a dog 
prior to the sale to the University. 

The foregoing is submitted for the CONSIDERATION of Council" 


(A copy of Dr. Gregg's letter is circulated 
for information) 
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FINANCE MATTERS 


INFORMATION 

1 . Settlement of Claims 

The Corporation Counsel reports as follows: 

During the course of litigation involving the City, every 
effort is made where the situation seems warranted to 
effect a favourable settlement. This involves negotiations 
on a "without prejudice" basis with the opposition. As a 
result, proposed settlements are taken to Council at In Camera 
meetings . 

The reason for dealing with these matters in camera is, of 
course, that disclosure would be prejudicial to the City should 
the proposed settlement not come to fruition. At the in-camera 
meetings the entire situation is explained to members of Council 
and authority is sought and obtained to endeavour to achieve 
a settlement. The practice in the past has been that if Council 
hears no more on the subject, the settlement has been concluded 
within the authority conferred at the in-camera meeting. 

This procedure was recently, in my view, misinterpreted and, in 
order to avoid any similar misunderstandings in the future, the 
practice will be varied so that Council will receive a report 
where a settlement has been successfully concluded. If not 
successfully concluded then, of course, the proposed settlement 
must remain in camera because it could be prejudicial to subse- 
quent proceedings in the claim if information were made public. 

In accordance with this suggestion I am reporting to Covmcil on 
claims settled this year following in-camera proceedings: 

A, At an in-camera meeting on February 13th I was given authority 
to endeavour to achieve a settlement of a claim for false 
arrest and assault brought by Graeme Campbell and Owen Foran 
in the amount of $1,2^7.7^. The matter was settled on this 
basis, being 50^ of the total settlement, the other 50^ 
having been accepted by the R,C,M.P, 

B. At an in-camera meeting on March 6th dealing with a personal 
injury claim by Mr, and Mrs, E, Drews, I recommended payment 
into court of the sum of $4,500,00, I can now report that 
such sum was accepted on the eve of the trial and the matter 
has been concluded, 

C. At an in-camera meeting on May 1st dealing with a claim by 
John Gerald Polman for false arrest and false imprisonment, 
I was given authority to endeavoiar to settle the claim for 
$^19.55« Settlement was achieved on this basis, 

D, At an in-camera meeting on May 1st I recommended settlement 
of a claim for false arrest for Mr. and Mrs, Moore in the 
sum of $5,000,00 and costs. Such settlement was accepted 
and the matter has been concluded. 
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RE COMMENDAT I ON 
2. Permit Fees 


The Director of Permits & Licenses reports as follows : 

"I have reviewed the fees charged for 
permits under the Plumbing, Gas, Sign and Electrical By-laws and recommends 
that they be Increased as shown In the attached schedules. The calculation 
of the proposed fees Is based on Council policy that the applicant for the 
permit should pay 807, of the administration and Inspection costs relative 
thereto. 

"Plumbing and Gas Fees; 

These fees have not been Increased since 1968. Plumbing and gas permit fees 
are based on the number of plumbing fixtures or gas appliances to be Installed 
and not the cost of Installation. Therefore, the revenue remains constant and 
a 25% Increase Is necessary for the plumbing fees and a 100% Increase Is re- 
quired for the gas fees to meet expenditures. The reason for the large Increase 
In the gas permit fees Is because In previous years plumbing and gas fees were 
added together when comparing the revenue against the operating costs for 
plumbing and gas Inspection. It Is found that the City's costs relative to 
the enforcement of the Plumbing By-law and the Gas By-law are approximately 
the same whereas the revenue derived from the gas permits Is considerably 
below the plumbing permit revenue. The proposed Increase will bring revenue 
Into line with expenditures. 

Slgr> and Electrical Fees; 

The Electrical and Sign By-law fee structures have not been reviewed since 
1968 and as a result approximately a 257. Increase Is recommended at this time 
to bring revenue Into line with expenditures and to cover Increased operating 
costs between now and the next review In approximately three years time. 

The estimated Increase In revenue for 1973 Is $36,000 with the annual Increase 
estimated at $110,000. 

I RECOMMEND that; 

(1) The Corporation Counsel be Instructed to prepare amendments to the 
appropriate sections of the By-law for Council approval. 

(2) The proposed permit fees become effective on September 1, 1973. 

(3) The Director of Permits and Licenses notify the appropriate Plumbing, 
Heating, Electrical and Sign Associations of the fee Increases." 


The Deputy Director of Finance has reviewed the fee Increases and concurs 
with the recommendations of the Director of Permits and Licenses. 


.1^ 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON CIVIC DEVELOPMENT 


June 28, 1973 

A meeting of the Standing Committee of Council on Civic 
Development was held on Thursday, June 28, 1973, at 11:40 a.m. 
in the No. 1 Committee Room, third floor. City Hall. 

PRESENT: Alderman Hardwick (Chairman) 

Aldermen Bowers, Massey and Pendakur 

CLERK: M. James 


Adoption of Minutes 

The Minutes of the meeting of June 14, 1973, were adopted. 

RECOMMENDATIONS 

1. Building Grade: 
Fairview Slopes 

The Chairman had agreed previously to receive oral presen- 
tations by Mr. Henry Hawthorn, Architect, in connection with the 
decision of the City Building Inspector on the grade determination 
of the site known as 954 West 7th Avenue. 

Mr. Hawthorn, by means of plans and sections, showed the 
grade determination problem from his point of view and the City 
Building Inspector explained to the Committee members the position 
the Department takes in assessing grades when presented with plans 
for construction. 

The Committee discussed the matter and noted that the zoning 
of this particular site 'CRM-2' promoted the development of 
'terracing' on sites with grades of this nature. The Committee 
noted that it was not prepared to comment on the safety factor 
inherent in grade determination and that they were not prepared 
to intervene in the grade determination discretion of the City 
Building Inspector. 

The Committee 

RECOMMENDS that the information submitted by the City Building 
Inspector and Mr. Henry Hawthorn, Architect, be received. 


2 . Granville Street Mall 

Council at its meeting on June 26, 1973, passed the following 
motion : 

"THAT Council confirm the establishment of Alderman Massey 
as liaison with the Staff Committee of Planning, Social 
Planning and Engineering on the Granville Street Mall and 
other mall developments in the Downtown area." 

At this meeting. Alderman Massey submitted a report dated 
June 27, 1973, which advised: 

"A meeting was held between officials of the Engineering, 
Social Planning and Planning Departments to discuss 
preparations for a Granville Street transit mall. 
Officials emphasized that if such a mall is to be completed 
by next summer, planning must start immediately. Partici- 
pation of merchants should be enlisted at the outset and 
steps should be taken at once to deal with social problems 
on Granville Street to assure that designation of the street 
as a transit mall will alleviate rather than aggravate the 
existing situation." 

cont 'd. . . . 
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Clause No. 2 continued 

The report recommended five actions which were considered 
by your Committee, amended and now recommended to Council as 
follows : 

RECOMMENDED 

(a) That a Granville Street Planning Committee be established. 
The members include Director of Social Planning, City 
Engineer, Deputy Director of Planning and Civic Development 
and a member of the Police force. Alderman Massey would 
serve as Chairman of the Committee and the Mayor's repre- 
sentative would be named as liaison with the Mayor's Office. 

(b) The Director of Social Planning would coordinate all aspects 
of the project, including the liaison with merchants and 
property owners, information and design. 

(c) Alderman Massey, in consultation with the Granville Street 
Planning Committee, be authorized to hire design consultants 
for an amount not to exceed $10,000.00 for a preliminary 
design report to be back to the Committee within six weeks, 
funds to be provided from Supplementary Capital Budget. The 
scope of the consultants work shall exclude preparation of 
contract documents and supervision. 

(d) That the Vancouver City Council request the Police Department 
to increase the number of patrolmen on the beat in the transit 
mall area. 


3. Proposed Office Buildings: 

N/E Corner of Georgia and Bute 
N/W Corner of Thurlow and Melville 

Mr. Allan Waisman, Architect, on behalf of clients, presented 
to the Committee the situation the clients found themselves in 
with developments on the north-east corner of Georgia and Bute and 
the north-west corner of Thurlow and Melville. 

The clients had not submitted application for development 
permits prior to the instruction of Council to the Director of 
Planning to apply for a revision of certain zoning schedules in 
the Downtown area. Mr. Waisman expressed concern at this state 
of affairs inasmuch as he suggested that there had been continuance 
and close contact with officials in the Planning Department. 

The Zoning Planner advised of the legal position of the 
situation as per the Vancouver Charter and your Committee, after 
hearing Mr. Waisman 

RECOMMENDS that these submissions be received. 


4 . Vancouver Downtown Development 

At a previous meeting of the Committee, a report was received 
from the Deputy Director of Planning and Civic Development on the 
establishment of a Downtown Study Team and the costs of housing and 
operating the Study Team. 

At that meeting your Committee recommended that the Director of 
Planning begin the Downtown Study with resources available and the 
personnel and financial implications be referred to the Board of 
Administration for report back to this Committee. 

Under date of June 20, 1973, the Board of Administration 
submitted the attached report which your Committee 

RECOMMENDS be submitted to Vancouver City Council. 
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INFORMATION 


5. 


Downtown Plan: 
Proposed Parking Policy 


Under date of June 25, 1973, the Engineering and Planning and 
Civic Development Departments submitted to your Committee a report 
for consideration entitled 'Downtown Plan: Proposed Parking Policy'. 

Your Committee 

RESOLVED that this report be considered at the next meeting of the 
Committee. 


The meeting adjourned at approximately 3:35 p.m. 


* * * * * 
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STANDING COMMITTEE OF COUNCIL 
ON HOUSING 


June 19, 1973 


A meeting of the Standing Committee of Council on Housing 
was held on Tuesday, June 19, 1973 at approximately 11:30 a.m. 
in the No. 2 Committee Room, third floor. City Hall. 

PRESENT: Alderman Harcourt (Chairman) 

Alderman Hardwick 
Alderman Massey 
Alderman Rankin 

ALSO PRESENT : Alderman Bowers 

CLERK : M. Kinsella 


RE COMMENDAT I ON 

1. United Housing Foundation: Grant Request from City 
for Renovation of Ferry Rooms and Central & Oliver 
Rooms, Downtown East Side 

At its meeting of June 12 , 1973 , your Committee recommended 
that Council approve 60 - 90 day loans of $97,500.00 and 
$10,000.00 to the United Housing Foundation on or before June 22, 
1973 and June 28, 1973 respectively, both to be on security 
determined by the Director of Finance and the Corporation Counsel. 
These loans were necessary to enable the United Housing Foundation 
to secure the Ferry Rooms, 57 - 59 Powell Street, and the Central 
and Oliver Rooms, 42 - 48h East Cordova. At the June 12th meeting 
your Committee deferred for one week consideration of the United 
Housing Foundation's request for a grant of $234,000 to the 
Foundation for renovation of the above premises. 

With respect to the Committee's recommendations of June 12, 
that the City grant the United Housing Foundation the above men- 
tioned short term loans, the Director of Finance expressed con- 
cern with the question of the security available to the City on 
these loans. He pointed out that Council will have to authorize 
the loans on the basis of a promissory note from the United 
Housing Foundation and that this is not security in a technical 
sense. The Chairman agreed to bring this point to the attention 
of Council when the matter of the loans to the United Housing 
Foundation was under consideration. 

Mrs. R. Hamilton and Mr. A. Trovato, United Housing Founda- 
tion, submitted cost sheets on both Ferry Rooms and the Central 
and Oliver Rooms. The cost sheets included renovation costs, 
cost of furnishing, depreciation, annual operating costs, etc. 
They also showed the proposed rents, based on a number of options 
shown on the sheets. Your Committee reviewed these cost sheets 
in detail and it was noted that the estimated renovation costs 
were considerably higher than those quoted in the original sub- 
mission by the United Housing Foundation. The Committee sug- 
gested that, bearing in mind that the total grant available from 
the City for this purpose is $200,000.00, the United Housing 
Foundation give serious consideration to establishing a rent 
schedule varying from say a low of $45 - $50 to a high of $75, 
depending on the size of the room and facilities provided 


cont ' d 
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Clause No. 1 (cont'd) 

e.g. kitchen facilities. It was pointed out that these higher 
rent charges might enable the Foundation to obtain a larger Central 
Mortgage and Housing Corporation mortgage, thus reducing the amount 
of the grant required from the City. 

The Committee went on to discuss the estimated renovation 
costs and the United Housing Foundation stated that they had only 
obtained one estimate from a contractor whom they consider to be 
very knowledgeable in the area of renovations and whose estimates 
they consider to be accurate. Your Committee expressed strong 
views that competitive bids should be obtained for renovations 
to these properties. Following further discussion, it was 

RECOMMENDED that 

A. any grant made by the City to the United Housing Foundation 
for renovations to the Ferry Rooms and the Central & Oliver 
Rooms also include costs of necessary furnishings? 

B. the United Housing Foundation prepare for the next meeting 
of the Committee a schedule of proposed rents for the Ferry 
Rooms and the Central & Oliver Rooms on the basis suggested 
by the Committee 7 

C. the United Housing Foundation obtain for the next meeting 
of the Committee competitive bids on the renovations of the 
said premises 7 

D. your Committee defer a recommendation to Council with respect 
to a grant to the United Housing Foundation for renovation 
and furnishing of the Ferry Rooms and the Central & Oliver 
Rooms pending receipt and consideration of the information 
requested from the United Housing Foundation under items (b) 
and (c) above. 


FOR COUUQL ACTION SEE PAGE(S) .../^ 
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STANDING COMMITTEE OF COUNCIL 
ON SOCIAL SERVICES 


June 21, 1973 


A meeting of the Standing Committee of Council on Social 
Services was held on Thursday, June 21, 1973 at approximately 
2:10 p.m. in the No. 1 Committee Room, third floor. City Hall. 

PRESENT: Alderman Rankin (Chairman) 

Alderman Hardwick 
Alderman Linnell 
Alderman Marzari 

ALSO PRESENT : Mr. J. Denofreo, Executive Assistant 

to the Minister of Human Resources 

CLERK: M. Kinsella 


The Minutes of June 7, 1973 were adopted. 


RECOMMENDATION 

1 . New Hope Centre - Grant Request 

Your Committee on June 7, 1973, when considering a grant 
request from the New Hope Centre, resolved to refer the request 
to the Director of Social Planning for report back with a recom- 
mendation on the grant request to include an evaluation of the 
service provided by the Centre. At that time, your Committee 
also resolved that the Director of Social Planning submit at the 
same time a breakdown of the total services, similar to the 
New Hope Centre^ in the Downtown East Side area, such breakdown 
to include City funding of these services. 

Your Committee had for consideration today a report from the 
Director of Social Planning dated June 21, 1973, dealing with a 
number of other grant requests in addition to the New Hope Centre. 
The recommendations of the Director of Social Planning are as 
follows : 

"1. That the New Hope Centre be given a City grant of $1,730 
for the six month period beginning July 1 and ending 
December 31, 19 73. 

2. That the Cedar Cottage/Kensington Information Centre be 
giv^n a City grant of $178.80. 

3.., That the grant request of the Mount Pleasant Information 

Centre be deferred until August 1 , 1973, pending discussions 
between th^ Departments of Social Planning and Library staff, 
as to the Library's future role in the provision of public 
information in the city. 

4. That the YWCA be granted a further amount of $4,904 

to make up the shortfall between the original request 
and the allotted grant." 

cont 'd .... 
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The Board of Administration noted with respect to the above 
recommendations that the information requested in the second part 
of the Committee's recommendation of June 7, 1973 had not been 
provided. Further, that the Board had not had an opportunity to 
review recommendations 2, 3, and 4 as they form part of a late 

report received by the Board at 11:00 a.m., June 21 and did not 
appear to be urgent. 

At the request of the Committee, Mr. P. Davies, Social 
Planning Department, gave an oral report on the number of faci- 
lities, similar to the New Hope Centre operating in the Downtown 
East Side area. He estimated that, at present, there are 13 
such facilities available but could not at this time identify 
those which receive City funding. Your Committee 

RECOMMENDS that 

A. recommendations 1 - 4 of the Director of Social Planning, 
outlined above, be approved and 

B. the Director of Social Planning submit to the next meeting 
of the Committee a written report on the number of services, 
similar to the New Hope Centre, operating in the Downtown 
East Side area, this report to include details of City 
funding of these services. 


2 . Carrying of Knives - Begging on the Streets 

Your Committee had before it a copy of a resolution passed 
by the Board of Police Commissioners on June 11, 1973, stating 
in part: 

"THAT City Council be urged to make representations 
to the appropriate authorities to bring about legisla- 
tion to deal with the problems arising from the 
carrying of knives and begging on the streets." 

Copies of the reports submitted by the Chief Constable on 
carrying of concealed knives and begging on the streets, dated 
June 6 and June 4 respectfully, were submitted to the Committee 
for information: 

(a) Carrying of Concealed Knives 

There was intensive discussion on this matter with 
representatives of the Police Department and your Committee 

RECOVIMENDS that City Council support the Police Department 
in its efforts to seek Federal legislative amendments to 
the Code to include blade length. (For an example, under 
the prohibited weapon definition Section of the Code, 
Parliament has left itself the option under Section 82 
(1) (c) to declare by Order in Council a weapon of any 
kind to be prohibited, i.e., a knife of any design having 
a blade length of more than two inches without lawful 
excuse, the onus of which lies upon the possessor.) 

FURTHER RECOMMENDS that where necessary. Council authorize 
members of the Standing Committee on Social Services to 
make official representation to the appropriate Federal 
authorities in support of the Police Department's request. 

cont ' d .... 
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June 21, 1973 

Clause No. 2 (cont'd) 

(b) Begging on the Streets 

Your Committee reviewed the report of Chief Constable 
Fisk with respect to this matter. It was considered that 
by obtaining amendments to the Criminal Code prohibiting 
the carrying of knives, a lot of the problems mentioned in 
the Chief Constable's report could be eliminated. There- 
fore your Committee 

RECOMMENDS that the report of Chief Constable Fisk, dated 
June 4, 1973, on begging on City streets, be tabled for 
two months . 


INFORMATION 

3 . Control of Beer Parlours in the 
Downtown East Side Area 


At its meeting of June 14, 1973, your Committee considered a 
letter from the Chairman of the Liquor Control Board in response 
to a resolution of the Vancouver City Council, dated May 29, 1973, 
dealing with the need for additional policing by the Liquor 
Control Board of the 29 Beer parlours in the area bounded by 
Princess on the East, Cambie on the West, Georgia on the South, 
and the Waterfront on the North. The resolution further urged 
that the Liquor Control Board use its regulatory powers under 
the Liquor Control Act to close down those premises which violate 
said Act by serving beer to intoxicated persons and/or by placing 
more than the approved number of glasses of beer in front of a 
patron at any one time. At that time, your Committee resolved 
that this item be placed on the agenda for today's meeting for 
further discussion with appropriate Police officials, represen- 
tatives of the Downtown East Side and of the Liquor Control 
Board . 

Superintendent Oliver, on behalf of the Police Department, 
submitted a report indicating that the Department supports the 
comments made to the Committee on Social Services on May 10, 1973 
by Sgt. Adams with respect to the consumption of alcoholic bever- 
ages and crimes of violence in the City. The report states that 
the Police Department is completely satisfied with the co-operation 
it receives from the Liquor Control Board when assistance is 
required. Superintendent Oliver and other representatives of the 
Police Department recently met with inspectors of the Liquor 
Control Board to discuss the Police Department's concern about the 
deterioration of the Street scenes and the relationship of crimes 
of violence to consumption of alcohol. At that meeting, the 
Liquor Control Board representatives assured the Polico Depart- 
ment of any additional co-operation considered necessary. 

Representatives of the Liquor Control Board stated that they 
have been actively involved in continuing enforcement of the 
Liquor Control regulations in Skid Road beer parlours. Both 
the Police Department and the Liquor Control Board representa- 
tives referred to the increased use of drugs in this area and the 

cont ' d .... 
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open peddling of drugs in some of the beer parlours. The Police 
are very active in the control of drug peddling in the beer par- 
lours and the Liquor Control Board has taken action on some pre- 
mises where the Police Department has reported active drug 
peddling. The Liquor Control Board representatives stated that 
they have closed five beer parlours in this area in the last 
year, in addition to suspending a number of cabarets. 

Superintendent Oliver stated that as a result of the Police 
Department's concern with the increase of violent crimes in the 
City, it has created a Community Police Task Force. This task 
force will have a preventative role and, as part of its acti- 
vities, will be contacting beer parlour operators to request 
their co-operation in reducing consumption of alcohol. 

Your Committee also had before it a statement from a Mr. 
Eriksen, of the People's Aid, citing a number of incidences 
where he had been served considerably more than the approved 
number of glasses of beer at one time. Statements contained 
in his submission were supported to a large extent by a repre- 
sentative of the First United Church. Members of your Com- 
mittee also substantiated, through personal observation, the 
statements made in Mr. Eriksen 's submission. 

Representatives of the B.C. Hotel Association and the 
Beverage Dispensers' Union were also present. They stated that 
one of the problems is the difficulty in getting waiters to work 
in the area under discussion because of the increased violence. 
They also stated that because of the shortage of waiters, 
patrons may, at times, have 3 or 4 beers placed in front of them 
at one time, but not the quantity suggested by Mr. Eriksen. The 
B.C. Hotel Association representatives requested that if there 
were any complaints about liquor control violations, by any of 
the beer parlours in the area, these be forwarded to the 
Association, who would take disciplinary action. 

RESOLVED that the matter of control of the Downtown East Side 
beer parlours be deferred for two months, to provide the involved 
parties an opportunity to improve the situation and that the 
Police Department submit to the Committee, for review at that 
time, a report on any improvements in the Downtown East Side 
area with respect to amount of alcohol consumed; compliance with 
Liquor Control Board regulations by beer parlours; incidence of 
crime . 

FURTHER RESOLVED that the Committee also receive reports from 
any other interested groups on this matter. 


The meeting adjourned at approximately 3:25 p.m. 


FOR COUNCIL ACTION SEE PAGE(S) ../„3 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY DEVELOPMENT 

A meeting of the Standing Committee of Council on Community 
Development was held in Council Chamber, third floor. City Hall, 
on Thursday, June 21, 1973 at 7:30 p.m. 

PRESENT: Alderman Volrich (Chairman) 

Alderman Linnell 
Alderman Marzari 
Alderman Rankin 

COMMITTEE 

CLERK: R. Thompson 

INFORMATION 

At this the final public meeting for the hearing of briefs 
on electoral matters, a series of briefs and communications were 
presented conveying the views of the authors. 

1. Vancouver Board of Trade 

The brief presented on behalf of the Vancouver Board of Trade 
proposed the following: 

(i) That the Aldermen be elected in the following manner - 
2/3 's at large and 1/3 by local area. 

(ii) That each area should be comprised of natural communities. 

(iii) That the Mayor be elected from within the Council. 

(iv) That an Executive Committee of Council be established to 
administer policy. 

(v) That the term of office be three years for all offices. 

(vi) That all candidates post a $100 deposit and file twenty-five 
(25) voters' signatures, in the case of Aldermen being 
voters in the particular ward. 

(vii) That party affiliation be shown on the ballot. 

(viii) That the order of names on the ballot be chosen by LOT. 

(ix) That the date of election be the same as that of other 
municipalities in British Columbia. 

2. Mr. Jan Drabek - for himself 

Mr. Drabek 's brief emphasized the following points: 

(i) That the City print a pamphlet giving the views of each of 
the candidates for office and distribute it to all voters. 

(ii) That voting be encouraged by giving a tax rebate to all 
voters who cast ballots. 

(iii) That twenty-one (21) Aldermen be elected from twenty-one 
(21) wards. 

(iv) That nine (9) Aldermen be elected at large. 

(v) That the Mayor be elected at large. 

(vi) That School Board and Park Board be elected at large. 

(vii) That there be no deposit requirement for candidates. 

(viii) That it is desirable a candidate should be a Vancouver 
resident and if not, his residence should be shown on 
the ballot paper. 

(ix) That the creation of neighbourhood councils with legislative 
powers should be resisted. 
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3 . The Electors Action Movement (TEAM) 

The Electors Action Movement presented a brief which made the 
following nine points: 

(i) That the full ward system be used in the selection of 
Aldermen, School Trustees and Parks Board Commissioners. 
That the Mayor be elected at large. 

(ii) That ward boundaries should be based on identifiable 
communities approximately equal in population (approximately 
20 wards) . 

(iii) That Council consist of members elected from one-member 
wards based on identifiable communities approximately 
equal in population. 

That the number of School and Parks Board representatives 
be approximately one half the number of members on City 
Council . 

(iv) That the term of office should be for two years and terms 
of office should not overlap. 

(v) That the Vancouver Civic Election date be the same as that 
for other municipalities -- the third Saturday in November. 

(vi) That the name of a candidate's party or group affiliation 
appear on the ballot. 

That a rotating alphabetical ballot be used only if 
elections are held at large. 

(vii) That the only candidates for civic office who should be 
required to post a deposit, which would be forfeited 

if the candidate did not receive a certain percentage of 
the vote, should be the mayoralty candidates. 
That all candidates for civic office be required to submit 
25 nominating signatures. 

That a candidate qualified to run in a civic election need 
not reside in the ward he desires to represent. 

(viii) That an Executive Committee consisting of the Chairman of 
Standing Committees be chosen by the City Council. 

(ix) That the corporate vote be abolished. 

4 . Mr. Harold C. Daykin - for himself 

Mr. Daykin submitted a brief for the purpose of conveying his 
personal views on electoral reform, the main points of which are: 

(i) That there be a ward system with twenty-two (22) Aldermen 
chosen from twenty-two (22) local communities. 

(ii) That an Alderman's position be considered to be full-time 
and be compensated for accordingly; $15,000 per year is 
suggested. 

(iii) That a suggested wording of the plebiscite be "Are you 

in favour of electing one Alderman from each of Vancouver's 
twenty-two (22) recognized communities and one School 
Trustee and one Park Commissioner from a pair of such 
communities?" 

(iv) That on voting day, each polling place be provided with a 
map or plan clearly showing the proposed ward boundary 

for the area in question and the proposed double ward boundary 
for School and Park election. 

(v) That the voter be provided on plebiscite day, with a 
facsimile of how the election ballot would look under a ward 
system, no ward system or partial ward system. 

(vi) That School and Park Board members be elected from double 
wards . 
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5. Vancouver Tenants Council 


The brief of the Vancouver Tenants Council urged Council to 
consider the following requests: 

(i) That tenants be given the right to vote on all money 
by-laws (including local improvement by-laws) . 

(ii) That an enumeration of homeowners and tenants take place 
in the three week period ending six weeks before the 
election date. 

(iii) That election list be posted in public neighbourhood posts 
before hand. 

(iv) That in preparation for the forthcoming plebiscite, a 

new enumeration of tenants take place in the month of August, 

6 . Education Committee of the New Democratic Party 

The brief of this organization was devoted to four points which 

are : 

(i) That the concept of neighbourhood government as submitted 
by the Vancouver Area Council of the New Democratic Party 
be supported. 

(ii) That the formation of local Community School Councils be 
encouraged. 

(iii) That such School Councils be given authority to act on 
local school matters. 

(iv) That broad participation by students, teachers, parents 
and other local citizens be encouraged in Community School 
Councils . 

(v) That a representative School Board be elected whose members 
will be responsible to the local school communities. 

(vi) That in determining local areas for election purposes, 
boundaries established for Elementary and Secondary Schools 
be considered. 

7 . Kitsilano Area Resources Association 

The Kitsilano Area Resources Association responded to the 
invitation to express its views on civic electoral reform in the 
following way: 

(i) Emphasizing that the main issue is a form of government 
which allows citizens direct power to make decisions. 

(ii) The proposition that each local area as defined in the 
U.C.S. study elect one representative to the Council, 
should be a basis for discussion. 

(iii) That where the population is greater than 18,000, the area 
should be divided to create a second seat. 

(iv) That the Association will negotiate with the Council on ways 
in which the present Information and Planning Centres can 

be improved. 

(v) That a sum be made available yearly to staff and operate 
neighbourhood groups. 

(vi) That the Alderman responsible for an area, make use of the 
Information Centre as his office. 

(vii) That local groups have greater jurisdiction on planning 
matters . 

(viii) That the Association could initiate co-operative housing 
development if the City made City land available. 
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8 . Citizens Council on Civic Development 

Mrs. Doris Hartley, on behalf of the Citizens Council expressed 
the views arising from workshops held by the Citizens Council on 
governmental and electoral reform: 

(i) That the Council be increased in size whether it be a 
ward system or no ward system. 

(ii) The membership was divided on the merits of ward system 
vs. no ward system. 

(iii) That candidates for Mayor and Aldermen be Canadian citizens 
with one year's residence in the City. 

(iv) That voters should be required to be resident in the City 
for one year, and be 19 years of age. 

(v) That the corporation vote be abolished. 

(vi) That no deposit be required for candidates. 

(vii) That 50 signatures of voters be required on nomination papers. 

(viii) That party affiliation be marked on the ballot as well as 
occupation . 

(ix) Elections should be held in October or November. 

(x) Park and School Board should continue to be elected. 

(xi) Elections should be held annually on a two or three year 
term with a portion of the body elected each year. 

(xii) The Mayor should be elected at large. 

(xiii) Public funds should be available for candidates' campaign 
expenses and they should not be allowed to use other funds 
for campaign purposes. 

(xiv) Aldermen should be adequately recompensed whether full or 
part-time . 

(xv) A study should be made to determine why voting percentages 
in the easterly portion of the City are lower than those 
of the westerly portion. 

9 . Downtown Business Association 

The views of this Association were conveyed by letter dated 
June 15th, 1973 and are as follows: 

(i) That the Mayor be chosen by the Aldermen. 

(ii) That there should be a partial ward system with slightly 

more members elected at large. 

(iii) The term of office should be lengthened to three or four 
years . 

(iv) Candidates be required to post a bond or submit a larger 
number of names of nominators. 

10 . Committee of Progressive Electors (COPE) 

The Committee of Progressive Electors through Mrs. Angle Dennis 
submitted a brief which proposed: 

(i) That the referendum ballot contain the following three 

questions : 

1. Do you favour the introduction of a full ward 
system of 20 or more wards? 

2. Do you favour a partial ward system, with some 
Aldermen elected at large and some by wards? 

3. Do you favour retaining the present system with 

the proviso that the size of Council may be increased? 
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10. Committee of Progressive Electors (cont'd.) 

(ii) That an active public information campaign be carried out 
before voting date. 

(iii) That, in the main, the other issues now being considered 
may be dealt with directly by Council. 

11. Non-Partisan Association 


Mr. Rodney Ward presented a brief prepared by the Non-Partisan 
Association. The views of the Association are summarized in their 
brief and are as follows: 

(i) A 15-member Council should be established composed of 
14 Aldermen and a Mayor, elected at-large. 

(ii) 14 districts should be established by an independent 
commission to permit equal and fair representation, with 
a specific alderman appointed to represent one of such 
Districts . 

(iii) Aldermen, together with a representative of the Vancouver 
City Planning Commission and representatives of administrative 
departments should hold evening public meetings in their 
District. 

(iv) Aldermen should remain as part-time Aldermen and salaries 
should be increased. 

(v) The principle of area representation should not be extended 
to elections to the Park and School Boards. 

(vi) The term of office for members of Council and the Mayor 
should be two years. 

(vii) The date for civic elections should be in mid-October, 

with Council to assume office on the following November 1st. 

(viii) At the election of the candidate, the name of an individual 
candidate's party or group affiliation should appear on the 
ballot papers. 

(ix) All candidates for the office of Mayor should post a 
deposit of $300 and obtain the signatures of 50 electors 
for nomination; all candidates for the office of Aldermen 
should post a deposit of $100 and should obtain the 
signatures of 25 electors for nomination. Such deposits 
should be refundable dependent upon a percentage of the 
total vote being obtained by such candidates. 

12 . Dunbar Homeowners Association 

Dr. Ian Bain presented a brief of the Association. A number 
of recommendations were brought forward and are summarized herein: 

(i) That the Mayor be appointed by Council for a three-year teirm 
regardless of the term of the Aldermanic office to which 

he was elected. 

(ii) That the Aldermen be elected for three-year terms. 

(iii) That there be eight or ten wards with two Aldermen elected 
from each. 

(iv) Of the two Aldermen elected in each ward the one with the 
highest votes would decide whether to act as a ward 
representative or a city-wide representative. 

(v) That there be a partial ward system with half the Aldermen 
representing the whole City and the other half representing 
wards . 

(vi) Elections be held annually with 1/3 of the Aldermen elected 
each year. 

(vii) That an Executive Committee of Council be appointed comprising 
of Chairman of Standing Committees and the Mayor. 
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12. Dunbar Homeowners Association (cont'd) 

(viii) That Standing Committees comprise four to six Aldermen 
with power to add and each Standing Committee have a 
Counterpart Citizens Advisory Board. 

(ix) That the Park be administered by a Standing Committee instead 
of an elected Board. 

(x) That one School Trustee be elected from each ward. 

(xi) In each ward there be elected annually at a public meeting, 
a Ward Council of eight members. 

(xii) That such Ward Council be given certain powers to act and 
powers to vote. 

(xiii) That Mayor and Aldermen be paid a sufficient salary to enable 
them to be full-time. 

(xiv) That a limit be placed on election expenditures. 

(xv) That the City provide a certain sum to candidates for 
election expenses, at the request of 50 voters. 

(xvi) That no deposit be required of candidates. 

(xvii) That the election date be the third or fourth Saturday in 
October. 

(xviii) That a rotating alphabetic ballot be used. 

(xix) That the party affiliation be shown. 

13 . Mr. Patrick F. Graham - for himself 
Mr. Graham recommended: 

(i) That there be a no-ward system. 

(ii) That the Council consist of 14 Aldermen and a Mayor all 
elected at large. 

(iii) That Aldermen be assigned to specific areas each of which 
area should have a permanently staffed office, at the 
expense of the City. 

(iv) That an independent commission determine area boundaries. 

(v) That Aldermen's salaries be increased to $10,000, and the 
office may still be considered as part-time. 

(vi) That School and Park Board members be not elected by wards. 

(vii) That the term for all offices remain at two years. 

(viii) That the elections be held on the second Wednesday in April . 

(ix) That party affiliation be shown on the ballot paper. 

(x) For Mayor - a deposit of $1,000, the signatures of 50 electors, 

Canadian citizenship, and 12 months residence 
in the City. 

(xi) For Aldermen - a deposit of $25.00, the signatures of 25 

electors, and 12 months residence in the 
City, prior to election. 

(xii) That the position of names on the ballot paper be 
determined by LOT or other fair method. 

(xiii) The wording of the plebiscite be determined by an independent 
commission . 

(xiv) That each Alderman hold a public meeting in his area, quarterly 

(xv) That appointments to the City Planning Commission be made 
so that an equal number are representative of each area. 
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14 . Mr. Warnett Kennedy 

In a letter to the Committee, Mr. Warnett Kennedy proposed: 

(i) That the Aldermen be elected at large. 

(ii) That the number of Aldermen be increased to fourteen (14) , 

(iii) That Aldermen be considered part-time and be paid $12,000 
annually. 

(iv) That elections be held in October. 

(v) That candidates post a $100 deposit. 

(vi) That positions of names on the ballot paper be chosen by LOT. 

(vii) That each Alderman should be assigned an area as his area 
of concern; each area should be chosen by LOT. 

(viii) Each Alderman be provided with an office and individual 
secretarial service. 

15. Vancouver and District Labour Council 


Mr. Jack Lawrence conveyed the following resolution of the 
Labour Council: 

"RESOLVED: That Vancouver City Council's Community 
Development Committee be advised that 
the Vancouver and District Labour Council 
recommends the establishment of a full 
ward system, and that this recommendation 
be put to the Vancouver electorate for 
approval, in a clear and understandable 
plebiscite, in October of this year." 


16 . Mr. Eugene W. King - for himself 

Mr. King submitted to the Committee a series of suggestions 
in a brief dated June 20th, 1973: 

(i) That the principle of one man, one vote be adhered to. 

(ii) That candidates require a large number of nominators. 

(iii) That a deposit of no less than $500 be required of 
candidates. 

(iv) That for Park and School Board, a $100 deposit be required. 

(v) That a ward system is favoured and the number of Aldermen 
on the Council be from 18 to 20. 

(vi) That voting machines be considered. 

(vii) That consideration be given to a Board of Control. 

(viii) That there be a limit of consecutive terms a person may 
serve . 

(ix) School and Park Board members should be elected at large. 

17 . Miss Eva M. Boehm - for herself 

Miss Boehm responded to the newspaper advertisement seeking 
the views of citizens by submitting the following in a letter 
dated June 19th, 1973. 

(i) That the ward system is not favoured. 

(ii) That all Members of Council be full-time and paid accordingly. 

(iii) That the present size of Council seems small. 

(iv) The term of office be four to six years. 

(v) That elections be held in October. 
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17. 


Miss Eva M. Boehm (cont'd.) 


(vi) 


That party affiliation be shown. 


(vii) That a deposit be not required. 

(viii) That if there are wards, the ward candidate should live 


Mr. W. J. Mclntyre, on behalf of the West End Ratepayers 
reiterated the points made by the Association in its 1971 brief, 
which are as follows: 


(iii) That twelve (12) Aldermen be elected from wards and six 
(6) at large. 

In addition to the foregoing, Mr. Mclntyre made the following 
submissions : 

(a) That the City pay candidates campaign funds and prevent 
the use of private funds for campaign purposes or 
candidates are required to declare publicly all 
contributions made to their campaigns. 


(b) That elections be held annually. 

(c) That Aldermen, whon elected, declare all income from and 
interest in companies doing development work. 

(d) Persons intimately concerned with rezoning matters be 
not allowed on any board or commission of the City. 

The Chairman thanked all those persons for their presentations. 
The meeting adjourned at approximately 10:15 p.m. 


in their ward. 


18 . West End Ratepayers Association 


(i) 
(ii) 


That tenants should have the right to vote on money by-laws. 
That a partial ward system is favoured. 


******** 



PART REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON FINANCE & ADMINISTRATION 


A meeting of the Standing Committee of Council on Finance 
& Administration was held in the No. 2 Committee Room, third 
floor. City Hall, on Thursday, June 28, 1973 at approximately 
1: 30 p.m. 

PRESENT ; Alderman Bowers (Chairman) 

Aldermen Gibson, Harcourt and Volrich 

CLERK TO 
THE COMMITTEE ; R. Henry 


RECOMMENDATION 

1. Renewal of Physical Asset Insurance 

City Council on April 3, 1973, adopted recommendations of this 
Committee with respect to Physical Asset Insurance, which is 
renewable on August 1st, 19 73. The Director of Finance was 
directed to ask three brokers to submit package insurance proposals, 
and the proposals deal with several plans of deductibles. This 
was contingent upon the Provincial Government's intentions regarding 
insurance . 

The Director of Finance submitted a report dated June 27th, 19 73 
dealing with a topic, advising that the Provincial Government 
was not in a position to fill the City's insurance requirements. 
The report gave details on the submissions received from MacAulay, 
Nicholls, Maitland and Reed, Shaw, Osier; a third broker had 
withdrawn. As requested the brokers submitted their proposals 
showing the P.N.E. property coverage where possible. 

The representatives from MacAulay, Nicholls, Maitland, who 
are the City's present brokers, spoke briefly in explanation of 
their submission. 

Mr. D. MacDonald, the City's insurance consultant, also 
commented generally on statements made in the report. 

The Director of Finance, although submitting the report 
for the consideration of the Committee, suggested that the most 
advantageous proposal is that of Reed, Shaw & Osier, with $5,000 
deductible, and $10,000,000, first loss "All Risk", at a premium 
cost of $77,374 per year on a three-year contract. This $77,374 
based on the current statement of values of approximately 
$133,000,000 compares with the cost on the existing policy of 
approximately $154,000 a year. The Director of Finance also 
pointed out that the P.N.E. property represents approximately 
44% of the total. After further explanation from the officials 
present it was RECOMMENDED 

THAT Council approve the proposal submitted by Reed, Shaw & 
Osier of $5,000 deductible "All Risk Inclusion" at an annual 
premium cost of $77,374 on a three-year basis. 

Further RECOMMENDED 

THAT with respect to the P.N.E. Assets, 44% of the annual 
cost of $77,374 be charged to the P.N.E. (This in effect means 
that the City will be paying annually $43,330 and the P.N.E. 
$34,044.) 


(Copy of the report from the Director of Finance dated 
June 27th is circulated for information) 


FOR COUNCIL ACTION SEE PA6E(S) LtL 


CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 


A Regular meeting of the Council of the City of Vancouver 
was held on Tuesday, July 17, 1973, in the Council Chamber at 
approximately 2:00 p.m. 

PRESENT ; Mayor Phillips 

Aldermen Bowers, Gibson, Hardwick, 
Linnell, Marzari, Massey, 
Pendakur, Rankin and Volrich. 

ABSENT ; Alderman Harcourt 

CLERK TO THE COUNCIL; R. Thompson 


PRAYER The proceedings in the Council Chamber were opened 
with prayer offered by the Civic Chaplain, Rabbi 
Harold L. Rubens, Temple Sholom-Ref orm . 

ACKNOWLEDGEMENT 

Mayor Phillips acknowledged the presence in the Council 
Chamber of students from Chief Maquinna Elementary School, 
Vancouver, B.C., under the direction of Mrs. Price. 

'IN CAMERA ' MEETING 

The City Clerk advised that the 'In Camera' Committee 
approved the items for an 'In Camera' meeting later this day 
with the exception of one, which it was agreed would be con- 
sidered further 'In Camera' later this day from the point of 
view of whether it should be dealt with 'In Camera' or in 
open session. 


ADOPTION OF MINUTES 

MOVED by Aid. Pendakur, 
SECONDED by Aid. Linnell, 

THAT the Minutes of the Regular Council meeting (with the 
exception of the 'In Camera' portion), dated July 3, 1973 be 
adopted . 

- CARRIED UNANIMOUSLY. 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT this Council resolve itself into Committee of the Whole 
Mayor Phillips in the Chair. ' 

- CARRIED UNANIMOUSLY. 

UNFINISHED BUSINESS 

1 . Y.W.C.A. - Grant Request 

On July 3, 1973, the Council deferred a grant request from 
the Y.W.C.A. in order to obtain further information from the 
Director of Social Planning. 


cont 'd 
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UNFINISHED BUSINESS (cont'd.) 

1 . Y.W.C.A. - Grant Request (cont'd.) 

Social Planner Joslin Bohanec, spoke to the application, 
setting out her views in support. 

MOVED by Aid. Rankin, 

THAT the Y.W.C.A. be granted a further grant of $4,904 to 
make up the shortfall between the original request and the 
allotted grant. 

- CARRIED UNANIMOUSLY 
and by the required majority. 


2. Park Site #10, Mount Pleasant 

Vacant Possession and Demolition of Dwellings 
Block 41, D.L. 200A and Block 104, D.L. 264A 

On June 12, 1973, the Council deferred Clause 2 of report 
of the Board of Administration, Property Matters, dated June 
8, 1973 and relating to vacant possession and demolition of 
dwelling in Block 41, D.L. 200A and Block 104, D.L, 264A, re 
Park Site #10 in Mount Pleasant, in order that the Director of 
Planning and Civic Development may obtain comments from citizens 
in the area. 

In this regard, the Deputy Director of Planning and Civic 
Development reported under date of July 10, 1973, and summarized 
comments from citizens noting the Park Board has indicated its 
willingness to work with citizens in planning the development of 
the park. The Deputy Director of Planning and Civic Development 
concludes with the following recommendations: 

1. The recommendations of Clause 2, Property Matters, 
Board of Administration report dated June 8, 1973 
be adopted . 

(These recommendations are as follows: 

"RECOMMENDED that the Supervisor of Property 
and Insurance be authorized to immediately 
serve 'Notice to Vacate' by September 30th, 
1973 on all tenants of the Westerly block, 
which is totally owned by the City, so as 
to give them time to find alternative accom- 
modation during a period of better weather. 
It is proposed that as each unit becomes 
vacant, it be padlocked and when all units 
in any building are vacant, that such build- 
ing be demolished. 

RECOMMENDED FURTHER that the Supervisor of 
Property and Insurance continue to negotiate 
the acquisition of the balance of the Easterly 
Block 104 and demolish the dwellings as they 
become vacant with a view to the Parks Board 
carrying on with the development of this block 
early in 1974. The Superintendent of Parks 
concurs in these recommendations.") 

2. The letters dated June 26, 1973 from the Mount Pleasant 
Area Council and June 30, 1973 from six households in 
the Mount Pleasant area, along with the request of the 
Area Council to work with the Board of Parks and 
Public Recreation in planning parks development, be 
referred to the Park Board. 
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UlSfFINISHED BUSINESS (cont'd.) 

2. Park Site #10, Mount Pleasant (cont'd.) 

MOVED by Aid. Hardwick, 

THAT the foregoing recommendations of the Deputy Director of 
Planning and Civic Development, including the recommendations of 
the Board of Administration report. Property Matters, dated June 
8, 1973, be adopted, except that the 'Notice to Vacate' to be 
served immediately, give the tenants a period of three months in 
which to vacate. 

- CARRIED UNANIMOUSLY. 

MOVED by Aid. Rankin, 

THAT the Property & Insurance Division, assist in every way, 
the residents affected in finding other suitable accommodation. 

- CARRIED UNANIMOUSLY. 


3. Illegal Suite: Hardship Application 
1941 West 36th Avenue 


It was agreed to defer this matter pending the hearing of 
delegatLcre later this day. 

4. Granville Grange - Request for Lease of 
City Land & Buildings - N/W Corner of 
4th Avenue and Granville Street 


It was agreed to defer this matter pending the hearing of 
a delegation later this day. 


5 . Granville Street Mall 

On July 3, 1973, the Council deferred the following recom- 
mendation of the Civic Development Committee taken from its 
report of June 28, 1973 in respect of the Granville Street Mall: 

"(c) Alderman Massey, in consultation with the Granville 
Street Planning Committee, be authorized to hire 
design consultants for an amount not to exceed 
$10,000.00 for a preliminary design report to be 
back to the Committee within six weeks, funds to 
be provided from Supplementary Capital Budget. 
The scope of the consultants work shall exclude 
preparation of contract documents and supervision." 

In the Standing Committee report on Civic Development, dated 
July 5, 1973, before Council this day for consideration, Clause 1 
also recommends respecting the Granville Street Mall to the effect 
that the Granville Street Staff Planning Committee report to 
Council 'In Camera' on July 17, 1973, on the matter of consultants 
and report to the open Council meeting on Terms of Reference to 
design a transit mall on Granville Street between Nelson Street 
and Hastings Street. 

Pursuant to the Standing Committee's recommendation ol July 
5, 1973 therefor, Alderman Massey, on behalf of the Special 
Committee re Granville Street Transit Mall, reported under date 
of July 17, 1973, as follows: 


cont 'd 
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UKFINISHED BUSINESS (cont'd.) 
5 , Granville Street Mall (cont'd.) 


"A meeting of the Granvil,le Mall Steering Committee was held 
on July 10th to discuss the terms of reference for consultants. 
It was agreed that the basic mall concept would closely parallel 
the Nicollet Mall of Minneapolis. That mall was developed on 
a street closely resembling Granville in size and character. 
The road width, previously 58 feet wide, was reduced 
to 24 feet with a serpentine alignment which allowed the 
convenient placing of landscape features. The layout of the 
transitway and the landscape features were designed to retain 
the feeling of an urban area; thus grassed areas were avoided 
and trees planted in a formal pattern. The curvilinear align- 
ment of the transitway allows larger and more interesting 
plaza areas within its curves. Each block was given a special 
feature (eg. a fountain, a clock) to give each section its 
individuality. The transitway performs two functions: it 
acts as a terminal for bus routes entering the downtown area 
and secondly as a local distributor between various points 
along the shopping street. No vehicles except emergency vehicles 
may turn off or onto the transitway except at the termini. 

According to various articles and bulletins the success of 
the scheme has been such that all the main objectives have 
been reached. Retail trade has increased for all shops. 
Increases of between ten and thirty percent per annum have 
been recorded for all shops since construction compared with 
the previous average annual decline of 4 percent. The traffic 
situation has been considerably eased. Previously, congestion 
was caused by traffic turning on and off Nicollet Avenue. 
Traffic formerly using Nicollet Avenue has not caused any 
severe strain on adjacent streets as had been feared. Bus 
passengers alighting in Nicollet Avenue increased from 7500 to 
35,000 per day; the increase is partially due to the additional 
bus routes operating in the mall. 2 


Committee members emphasized that to meet a deadline for 
a Granville Street Transit Mall by July 1974 could only be 
possible if major design decisions could be presented and 
approved by early September . 

It was agreed that a consultant should be retained to produce 
a design for the initial, implementation of the mall and 
to produce' design guidelines for future development. The study 
would include the following tasks: 


1. Granville width - curb to curb averages 52 feet 

2. Cottle, The Experience of Cities in Improving the Pedestrian 

Environment, G.L.C. Intolligoncr Quarterly Bulletin, 

No. 21 Dec. 1972. 


1. Recommend the length of the mall and the width and 
allignment of the transitway with alternatives based on 
varying widths. 

2. Design ramifications of mass transit requirements with 
respect to such matters as width and configuration; number, 
location, design of bus stops; placement of signs includixg 
directional signs; incorporation of overhead wiring 
requirements; safety considerations; sound and other 
related matters. 

3. Access. Determination of emergency vehicle requirements 
and commercial loading needs. Determine the number of 
stores having only Granville Street access. 
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5. Granville Street Mall (cont'd.) 


4. Pedestrian movement . Determination of design 
ramifications of pedestrian movement with respect to such 
matters as theatre line-ups, crowd control, loitering, 
location of cafes, public comfort stations, sidewalk merchan- 
dising, and anything relating to the focus for future street 
programmes and activities such as music and parades; weather 
protection ( canopies, arcades); signs, street furniture, 
exhibits and displays; control of pedestrian movement 
across the transitway. 

5. Materials . Recommendations for paving , lighting, 
and landscaping materials. Guidelines for paving areas 

that are to receive special aesthetic treatment. Recommenda- 
tions for colours will be included where appropriate. 

6. Underground concourses. Determination of the 
relationship to the underground concourses at Georgia and 
Granville with respect to such matters as the positioning 
and design of entrances and egresses. 

7. Street Activities. Determination of design rami- 
fications of diferent kinds of street activities. 

8- Landscaping . Recommendations of appropriate and 
available trees, shrubs , planters etc. 

9. Staging . Recommendations on the staging of the mall 
construction taking into account the existing and future 
major construction activities in adjacent areas. 

10. Participation . Meet with Granville Street merchants, 
property owners and other citizens to obtain input and ideas 
for mall design. 

11. Interim Report . Report back to the steering committee 
midway through the study on a range of design possibilities 

for discussion and direction as to final design recommendations. 

12. Provide continued consultation on design aspects during 
the implementation of the first stage ending July 1974. 


The final product of this study will be a plan which will 
recommend the placement of the transit-way, landscaping, special 
access points, street furniture, are^s for special aesthetic 
treatment and. related matters. The consultant will ^srosent 
the committee with a typewritten master report suitable for 
duplication that will include a plan, three dimensional drawings, 
photographs, diagrams illustrating phasing, and a statement of 
assumptions and decisions made m the course of the preparation 
of the report. 


The Engineering Department will convert sketches to working drawings 
which will be re-submitted to the consultant for his approval. 

The project co-ordinator will be Jonathan Baker of the Social 
Planning Department. 

The consultant will present his completed report no later than 
September 14, 1973 to the Committee.^ Time is of the 

essence and an appropriate clause to insure performance will be 
included in the final agreement. 


totarcosJ'of 'the'^f '^""'^ °" the 

total cost of the study for stage 1 shall not exceed $10,000. 

2%^.^^^^''^^°'^''''°^ ^^^^ <^h° foregoing terms of reference 
prepare the'nir"' """^""^ instruct Corporation Council to 
prepare the necessary agreement to embody the foregoing terms 
Of reference which agreement shall be enLred inC^w^th the 
consultant appointed by council." " 
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UNFINISHED BUSINESS (cont'd.) 

5. Granville Street Mall (cont'd.) 

MOVED by Aid. Massey, 
THAT 

(a) The matter of the consultants' fee be deferred 
for consideration in the 'In Camera' session later this day. 

(b) The Terms of Reference set out in the Special 
Committee's report of July 17, 1973, submitted by Alderman 
Massey, quoted above, and relating to consultants, be approved 
as varied by this resolution, and the Corporation Counsel be 
instructed to prepare the necessary agreement to embody such 
Terms of Reference in an agreement with the consultants. 

(c) The Engineering Department, in consultation with 
the consultants, prepare cost estimates for report back. 

(d) This project be co-ordinated by the Director of 
Social Planning. 

- CARRIED UNANIMOUSLY. 

6 . Update of Vancouver's Truck By-laws 

The Council on July 3, 1973, considered Clause 1 of the 
Department Report, (Works & Utility Matters), dated June 29, 
1973, dealing with Update of Vancouver's Truck By-laws. 
Recommendations were contained therein as follows: 

a. That the City allow the operation of vehicles up to 8 feet 6 inches in 
width and 65 feet in length without permit, on those routes listed in 
schedule 'C« Parts 1 and 2 of Part III of the Street and Traffic By-law 
No. 2849. . „. 

5, That the City allow the operation of vehicles up to 8 feet 6 inches in 
width and 65 feot in length without permit, on any street in the area 
bound°ed by Burrard Inlet, Main Street, False Creek and Burrard Street 
during the periods from 6:00 p.m. of one day to 7:00 a.m. of the following 
day. 

» * " 

c. That schedules 'A>, 'D', 'E' and 'F' to By-law 2849 be rescinded and 

that the City adopt a weight schedule to By-law 2849 consistent with the 
weight regulations contained in the Provincial Order in Council #1905 of 
May 27th, 1971. 

That the Corporation Counsel be instructed to prepare the appropriate 
By-law amendments outlined in 1, 2 and 3 above, including revisions to 
the definition of 'axle load' and maximum eillowable axle load." 


This clause was deferred on July 3, 1973, by Council to allow 
the City Engineer to communicate with the B.C. Truck Association, 
the Automotive Transport Association and the Teamsters' Union as 
well as other interested parties for comments. The following is 
extracted from the City Engineer's report in this regard: 

" Both the Automotive Transport Association of British Columbia and the 
Vancouver Police Department were involved in the preparation of these revisions, 
and, as stated in the original report, are in agreement with the City Engineer's 
recommendations. We have now contacted the Teamsters' Union for their comments 
on this report. They advise that the subject is more a matter of concern for 
the fleet owners; however, they do agree that one set of regulations applied 
throughout the Province, would be easier for the operators to understand and 
follow. We also attempted to contact the B,C, Truck Association but were unable 
to find trace of any such organization," 
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UNFINISHED BUSINESS (cont'd.) 

6 . Update of Vancouver's Truck By-law (cont'd.) 

MOVED by Aid. Pendakur, 

THAT the recommendations of the City Engineer contained in 
Clause 1 of the Departmental Report (Works & Utility Matters) , 
dated June 29, 1973, be approved. 

FURTHER THAT the City Engineer's Departmental report dated 
July 13, 1973, on this subject, be received for information. 

- CARRIED UNANIMOUSLY. 


COMMUNICATIONS OR PETITIONS 

1. Development Permit Application 
No. 62471 - Helicopter Landing 
Site at Pier A -1 


The Council noted a communication dated July 13, 1973, from 
the Vancouver City Planning Commission approving for one year, 
Development Permit Application #62471 for a helicopter landing 
site at C.P.R. Pier A-1. In this regard, the Commission resolved 
as follows : 

"THAT the Commission request Council to authorize 
immediately, a comprehensive study of noise levels 
in the harbour with particular attention to aircraft 
and helicopters." 

The Council noted a report on this subject from the Special 
Committee on Burrard Inlet Waterfront which reads as follows: 


" A. BACKGROUND 

In May 1973. two private companies had approached the Planning 
Department with an intent to apply for establishing a heli- 
copter landing site on the waterfront in the vicinity of 
Piers A, B, and C. Your Committee, at its meeting of May 24, 
1973 was requested by the Director of Planning to consider 
the application from Doman Industries to use a portion of the 
C.P.R. Pier A-1 for a helicopter landing site. The Committee 
considered this application at length and the recommendation 
of the Assistant Director of Planning that this application be 
approved. The Committee was concerned with whether there was 
demand for a helicopter landing site, multiple use of the site 
by private companies as well as for tourist-oriented harbour 
tours, frequency of service, and associated noise and wind 
problems. The Committee also felt that if the site proved 
to be successful it could provide an added attraction on the 
waterfront. 

After consideration of the above elements the Committee 
approved the application for a temporary period of one year 
only, subject to concurrence of the Federal Ministry of Transport, 
and it further instructed the Director of Planning to arrange 
with the Ministry of Transport for observing and recording 
noise and wind problems during the period of one year and report 
back to the Committee. The Committee also instructed the 
Department of Planning to explore the possibility of a public 
or common use helicopter landing site with the land owners and 
the Ministry of Transport. The approval by tlio Committee was 
subject to concurrence by the City Planning Commission, Technical 
Planning .Board and City Council. 
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COMMUNICATIONS OR PETITIONS (cont'd.) 


1. Helicopter Landing Site 

at Pier A (cont *d . ) 


B. RECOMMENDAT ION 

The Assistant Director of Planning has informed the Committee that 
the City Planning Commission has considered th* above application 
and approved the issuance of the development permit for a 
temporary period of one year only and has requested that noise 
and wind effect study be made by the Planning Department while 
this helicopter landing site is being used and in operation. 
We have further been informed that the Technical Planning Board 
have since considered this application and approved the issuance 
of the development permit subject to Council approval. The 
Ministry of Transport has been contacted according to the 
Assistant Director of Planning and their concurrence is indicated. 

Your Committee therefore RECOMMENDS that a development permit 
for a helicopter landing site on C.P.R. Pier A-1 be issued 
subject to the following conditions; 

1. The permit be valid for one year only. 

•2, The Director of Planning in cooperation with the Ministry 
of Transport conduct a noiso and wind effect study during 
the t>©riod of one year when the site is being used for 
helicopter landing. „ " 

3. The Director of Planning investigate the possibility of a 
public or common use helicopter landing site on the water- 
front. 

c 

4. That the Director of Planning report back to your Committee 
on above items 2 and 3." ' 

MOVED by Aid. Pendakur, 

THAT the recommendations of the Special Committee re Burrard 
Inlet Waterfront set out above in respect of this application, be 
approved . 

- CARRIED. 

(Aldermen Gibson and Rankin voted against the 
motion) . 

MOVED by Aid. Hardwick, 

THAT the Director of Planning and Civic Development report 
back on the cost of monitoring the noise level and the source 
of money in this regard. 

- CARRIED UNANIMOUSLY. 

MOVED by Aid. Pendakur, 

THAT the communication from the Vancouver City Planning 
Commission on the subject be received. 

- CARRIED UNANIMOUSLY. 


2. Development Permit Application 
#61556 - S/E Corner 1st and 
Macdonald (W. Garrow) 


MOVED by Aid. Rankin, 

THAT, pursuant to request received, a delegation be heard 
from Mr. W. Garrow whfen a report is received on his Development 
Permit application #61556 which relates to proposed development on 
the S/E Corner of Macdonald Street and 1st Avenue. 


- CARRIED UNANIMOUSLY. 
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BOARD OF ADMINISTRATION, DEPARTMENTAL & OTHER REPORTS 

A, BOARD OF ADMINISTRATION 

GENERAL REPORT, JULY 13, 1973 

WORKS & UTILITY MATTERS 

The Council considered this report which contained clauses 
1 to 8 identified as follows: 


CI . 

1 : 

CI . 

2: 

CI. 

3: 

CI. 

4: 

CI. 

5: 

CI . 

6: 

CI. 

7: 

CI. 

8: 


Closure of Portion of Walden Street, 
North of 33rd Avenue, for School Purposes 
Water Main Installation - 1973 Capital Budget 
Installation of Water Main, Marine Drive 
Industrial Park, Prince Edward & N. Kent Ave. 
Cancellation of Sewer Project on Hornby from 
Smithe to Robson & Robson from Hornby to Burrard 
Sewer Reconstruction, 'Prior to Paving' 
Sewer Construction for City Subdivision on 
Hoy Street 

Public Crossing Over V. & L.I. Railway Tracks 
at the Foot of Chester Street 
Local Improvement Not Undertaken by Council 
(Pavement & Curbs - 39th Ave., Victoria Drive 
to Gladstone Street, 419/34) 


The Council took action as follows: 


Clause 1-6 


MOVED by Aid. Linnell, 

THAT the recommendations of the Board of Administration and 
City Engineer contained in these clauses be approved. 


- CARRIED UNANIMOUSLY. 


Clause 7 - Public Crossing 
Over V. & L.I. Railway Tracks 
at the Foot of Chester Street 


MOVED by Aid. Pendakur, 

THAT further consideration of this clause be tabled until 
the next meeting of Council and, in the meantime, the City 
Engineer report further details as to why the crossing is con- 
sidered "surplus to the requirements of the City". 


- CARRIED UNANIMOUSLY. 


Clause 8 - Local Improvement not 
Undertaken by Council (Pavement 
& Curbs on 39th Avenue, Victoria 
Drive to Gladstone, 419/34) 

In considering this clause submitted for consideration, it 

was 


MOVED by Aid. Bowers, 

THAT Local Improvement Project No. 34 in Schedule 419 relating 
to Pavements and Curbs on 39th Avenue, Victoria Drive to Gladstone 
Street, be proceeded with and the work bo done under the current 
paving project. 


- CARRIED UNANIMOUSLY. 
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BOARD OF ADMINISTRATION, DEPARTMENTAL fc OTHER REPORTS (cont'd.) 


BUILDING & PLANNING MATTERS - JULY 13, 1973 

Strata Title - Condominium - 
3150 East 58th Avenue 


The Board of Administration, under date of July 13, 1973, 
submitted a report respecting an application from Community 
Builders Ltd. for approval of Strata Title re construction of 
a condominium at 3150 East 58th Avenue, a project commenced 
two years ago . 

MOVED by Aid, Hardwick, 

THAT this application for approval under the Strata Titles 
Act be approved subject to regulations passed by the Vancouver 
City Council on June 26, 1973, 

- CARRIED UNANIMOUSLY, 


FINANCE MATTERS - JULY 13, 1973 

The Council considered this report which contained five 
clauses, identified as follows: 

CI. 1: Department of Permits & Licenses - 

New Staff and Accommodation 
CI, 2: Vancouver Public Library - Business 

& Economics Division, Directory 

Information Service 
CI, 3: Block 52 Parking Garage 
CI, 4: Vancouver Art Gallery - Request 

for Supplementary Grant 
CI, 5: Attendance of the Vancouver Fire 

Department Band : Penticton 

Peach Festival 

The Council took action as follows: 
Clause 1 

MOVED by Aid, Pendakur, 

THAT the recommendations of the Board of Administration and 
the Director of Permits & Licenses contained in this clause, be 
approved . 

- CARRIED UNANIMOUSLY, 

Clause 2 - Vancouver Public Library - 
Business & Economics Division, Directory 
Information Service 

MOVED by Aid, Linnell , 

THAT the recommendations of the Board of Administration and 
the Administrative Analyst contained in this clause be tabled 
pending further report from the Library Board on the proposal 
that there be a charge for the service rendered business. 

- LOST. 

(Aldermen Bowers, Gibson, Hardwick, Massoy, Pendakur, 
Mayor Phillips, and Alderman Rankin voted 
against the motion) . 

MOVED by Aid, Hardwick, 

THAT the recommendations of the Board of Administration and 
Administrative Analyst set out in this clause bo approved. 
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FINANCE MATTERS (cont*d.) 

Clause 2 (cont'd.) 

FURTHER THAT the Library Board bo requested to investigate 
other sources of revenue for this business service, 

- CARRIED UNANIMOUSLY. 


Clause 3 - Block 52 Parking Garage 

MOVED by Aid. Rankin, 

THAT Recommendation (i) and set out in this clause, be 
approved. _ AMENDED. 

(Recommendation (i) reads as follows: 

"The transient parking rates be increased to 
the level outlined in Table 1 of this report.") 

MOVED by Aid. Pendakur in Amendment, 

THAT the following words be added to the motion of 
Alderman Rankin: 

"except that the evening and Sunday maximum be 
retained at the present rate of 50^" 

- CARRIED., 

(Aldermen Bowers, Rankin & Volrich voted against 
the motion) . 

The motion, as amended, and reading as follows, was put and 

- CARRIED. 

"(i) THAT Recommendation (i) and set out in this 
clause, be approved, except that the evening 
and Sunday maximum be retained at the present 
rate of 50^ . " 


MOVED by Aid. Rankin, 

THAT no action be taken on Recommendations (ii) , (iii) and 
(iv) contained in this clause. 

- CARRIED UNANIMOUSLY. 

Clause 4 - Vancouver Art Gallery - 
Request for Supplementary Grant 

In considering this clause, it was 

MOVED by Aid. Hardwick, 

THAT a further amount of $5,400 be approved for the year 

1973, to the Vancouver Art Gallery to make possible the addition 

of one Museum Assistant for security purposes. 

- CARRIED UNANIMOUSLY 
and by the required majority. 

(Reference is made in this clause to a grant request 
from the Bach Choir and the Anna Wyman Dance Theatre 
Foundation. Council, on two previous occasions, re- 
jected the Anna Wyman Dance Theatre request. The 
application of the Bach Choir will bo considered 
later this day after hearing a delegation). 
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FINANCE MATTERS (cont'd.) 

Clause 5 - Attendance of the Vancouver 
Fire Department Band : Penticton 
Peach Festival 


After considering the Fire Chief's report set out in this 
clause, it was 

MOVED by Aid. Linnell , 

THAT the Vancouver Fire Department Band be authorized to 
participate in the Penticton Peach Festival Parade, August 4, 
1973, on the following basis: 

"The men will provide their own transportation as 
was done last year with the City providing a 
subsidy of $10.00 each to cover the cost of gaso- 
line (a total cost of $350.00)." 

- CARRIED UNANIMOUSLY. 

(It is understood the men will provide their own 
substitutes with no duty time lost to the City) . 


PERSONNEL MATTERS - JULY 13, 1973 

The Board of Administration submitted a report of the Fire 
Chief under date of July 13, 1973, advising of a request from 
Mr. G.W. Ramsell, President of the 1973 Jeux Canada Games for 
leave of absence with pay August 2 - 6, 1973, to permit Fireman 
M. MacLeod to assist in the preparation for the gamgs . In the 
Fire Chief's report, he recommends the application be refused. 

MOVED by Aid. Bowers, 

THAT the Fire Chief's recommendation be approved and there- 
fore the leave of absence with pay request be not granted. 

- CARRIED UNANIMOUSLY. 

PROPERTY MATTERS - JULY 13, 1973 

The Council considered this report containing clauses iden- 
tified as follows: 

Acquisition for Replotting - 
1216 East 7th Avenue 
Acquisition for Britannia Community 
Services Centre 
1115 Woodland Drive 

Sale of Lot 18, Block 6, D.L. 668-670 
N/S of 37th Avenue, Prince Albert to 
St. Catherines Streets 

Acquisition for Arbutus-Burrard Connector 
2150 Maple Street 

Lease of 2777 and 2779 Point Grey Road 
Acquisition for Arbutus-Burrard Connector 
2131-2151 Burrard Street & 1830 W. 5th Ave. 
Acquisition for 37th Avenue Widenintj 
Eraser Street to Inverness Street 
Demolitions 


The Council took action as follows: 


CI. 1: 

CI. 2: 

CI. 3: 

CI. 4: 

CI. 5: 

CI. 6: 

CI. 7: 

CI. 8: 
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BOARD OF ADMINISTRATION, DEPARTMENTAL & OTHER REPORTS (cont'd.) 

PROPERTY MATTERS (cont'd.) 

MOVED by Aid. Linnell, 

THAT the recommendations of the Board of Administration and 
Supervisor of Property & Insurance contained in Clauses 1, 2, 3, 
4, 6 and 7 be approved and Clause 8 be received for information. 

- CARRIED UNANIMOUSLY. 

Clause 5 - Lease of 2777 and 
2779 Point Grey Road 


MOVED by Aid. Linnell, 

THAT this clause be referred back to the Supervisor of 
Property & Insurance for report on the adequacy of the proposed 
rental . 

- CARRIED UNANIMOUSLY. 


B. DEPARTMENTAL REPORT, 

General Report, July 13, 1973 

WORKS AND UTILITY MATTERS 

The Council considered this report which contains three 
clauses as follows: 

CI. 1: Cassiar Street Link - 

Highway 401 to 2nd Narrows Bridge 
CI. 2: Residential Lane Paving Programme 
CI. 3: Option to Purchase 12 Feet for Street 

Purposes : Harbour Park Developments Ltd . 

The Council took action as follows: 

Clause 1 - Cassiar Street Link - 
Highway 401 to 2nd Narrows Bridge 

The Council on May 29, 1973, after hearing a brief from the 
Hastings Sunrise Action Council opposing the Cassiar Freeway Link, 
Highway 401 to the Second Narrows Bridge, referred the matter to 
officials for report to include alternative solutions. 

By report dated June 13, 1973, the City Engineer submitted 
information on the current traffic conditions, comments on the 
brief submitted by the Hastings Sunrise Action Council, and 
referred to proposed alternatives to the freeway link con- 

cluding there are no realistic alternatives which will provide 
a solution to the problem. 

Mr. J. Cork, on behalf of the Hastings Sunrise Action 
Council, spoke in support of another brief filed this day 
concluding with the suggestion of a tunnel connection between 
Boundary Road and the Second Narrows Bridge to eliminate the 
through traffic from city streets. Accompanying the brief was 
a report to the Organization by the Urban Design Centre on the 
Cassiar Street connector. 

Alderman Linnell advised of information from the Minister 
of Highways' office agreeing to meet with the Council's dele- 
gation on the general subject. The Alderman stated that since 
Alderman Rankin, who was the other Council member with her 
forming this delegation, would be out of town on August 8, 1973, 
the date for the meeting. Alderman Hardwick has been asked to 
Join her in this meeting. 


cont 'd 
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BOARD OF ADMINISTRATION, DEPARTMENTAL & OTHER REPORTS (cont'd.) 

WORKS AND UTILITY MATTERS (cont'd.) 

Clause 1 - Cassiar Street Link (cont'd.) 

MOVED by Aid. Rankin, 

THAT the Hastings Sunrise Action Council be requested to 
accompany the Council's delegation to Victoria for the purpose 
of submitting the need for a connector between Highway 401 and 
the North Shore along the lines proposed by the Organization, 
i.e. a tunnel connection between Boundary Road and the Second 
Narrows Bridge. 

- CARRIED UNANIMOUSLY. 


The Council recessed at approximately 3:45 p.m. 
and following an 'In Camera' meeting in the 
Mayor's Office, reconvened at approximately 
4:45 p.m. in open session in the Council Chamber. 


UNFINISHED BUSINESS (cont'd.) 

Consultants' Fee: Granville 
Street Mall 


The Council further considered the matter of the Consultants ' 
fee in respect of the proposed Granville Street Mall Project and 
it was 

MOVED by Aid. Massey, 

THAT the Consultants' fee in respect of the proposed Gran- 
ville Street Mall Project, be negotiated with the Consultants on 
an hourly basis with the total cost of the study not 
to exceed $10,000, the fee to be in accordance with the Archi- 
tectural Institute of B.C. Schedule of Fees and subject to the 
approval of the Board of Administration. 

- CARRIED UNANIMOUSLY. 


DEPARTMENTAL REPORTS (cont'd.) 

WORKS AND UTILITY MATTERS 

July 13, 1973 (cont 'd . ) 

Clause 2 - Residential Lane 
Paving Programme 


MOVED by Aid. Gibson, 

THAT this clause be received for information. 

- CARRIED UNANIMOUSLY. 

Clause 3 - Option to Purchase 12 Feet 
for Street Purposes: Harbour Park 
Developments Limited 


MOVED by Aid. Rankin, 

THAT no action be taken on this matter. 

- CARRIED UNANIMOUSLY. 
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BOARD OF ADMINISTRATION. DEPARTMENTAL OTHER REPORTS (cont'd.) 

BUILDING & PLANNING MATTERS - JULY 13, 1973 

The Council considered this report containing clauses 
identified as follows: 

CI. 1: Parking - Neighbourhood Pubs 
CI. 2: Development Permit Applications 

in the Downtown Area 
CI. 3: Alternate Highway Route from the 

Lower Mainland to the Interior 
CI. 4: Strathcona Rehabilitation Project - 

636 Hawks Avenue - Increase in 

monthly rental 
CI. 5: Proposed Residential Facility: 

Downtown East Side 
CI. 6: Shannon 

CI. 7: Building 14, Vanier Park - 
Community Music School 

The Council took action as follows: 

Clause 1 - Parking: 
Neighbourhood Pubs 

It was agreed to defer consideration of this clause pending 
consideration later in the day of report of the Standing Committee 
on Community Development dated July 5, 1973, in which Clause 1 
relates . 

Clause 2 - Development Permit 
Applications in the Downtown Area 

MOVED by Aid. Linnell, 

THAT the recommendations of the Deputy Director of Planning 
and Civic Development contained in this clause be approved, and 
therefore the applications referred to therein, be deferred 
accordingly and the applicants so advised. 

- CARRIED UNANIMOUSLY. 


Clause 3 - Alternate Highway Route 
from the Lower Mainland to the Interior 

A request was noted from the Corporation of the Village of 
Lillooet for support of a proposed alternate route to the Interior 
from the Lower Mainland, i.e. Vancouver to Pemberton, Lillooet 
(through D'Arcy) to Cache Creek, 

It is noted in the clause that on November 9, 1971, the Council, 
after considering a request from the Squamish-Lillooet Regional 
District, supported the Districts' position respecting completion 
of Highway 99 from West Vancouver to Lillooet. 

MOVED by Aid. Hardwick, 

THAT the Council re-affirm the position it took on November 
9, 1971. 

- CARRIED UNANIMOUSLY. 
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BOARD OF ADMINISTRATION, DEPARTMENTAL & OTHER REPORTS (cont'd.) 

BUILDING AND PLANNING MATTERS (cont'd.) 

Clause 4 - Strathcona Rehabilitation 
Project - 636 Hawks Avenue - Increase 
in Monthly Rental 


MOVED by Aid. Linnell, 

THAT the recommendations of the Deputy Director of Planning 
and Civic Development contained in this clause, be approved. 

- CARRIED UNANIMOUSLY. 


Clause 5 - Proposed Residential 
Facility; Downtown East Side 

MOVED by Aid. Rankin, 

THAT the recommendations submitted by the Deputy Director of 
Planning and Civic Development contained at the end of this clause, 
be approved . 

- CARRIED UNANIMOUSLY. 

Clause 6 - Shannon (Refinements 
between Development Permit and 
Building Permit Application) 

The Deputy Director of Planning and Civic Development and 
the Director of Permits and Licenses, pursuant to Council in- 
struction of June 12, 1973, submitted a list of refinements as 
contained in letters dated May 25, 1973 and June 20, 1973, 
received from the Architect, Mr. Arthur Erickson, in respect 
of Development Permit and Building Permit applications re 
development on the Shannon property. 

The Officials also submitted their comments on these re- 
quests from the Architect. 

MOVED by Aid. Bowers, 

THAT the requested amendments to the Development Permit 
application for the Shannon development as referred to in this 
clause, be approved. 

- CARRIED UNANIMOUSLY. 

MOVED by Aid. Linnell, 

THAT minor amendments to the Shannon development be dealt 
with administratively where, in the opinion of the Officials, 
such will constitute an improvement in the design. 

- CARRIED. 

(Aldermen Rankin and Pendakur voted against the motion) , 


Clause 7 - Building 14, Vanier'Park - 
Community Music School of Greater Vancouver 

Council noted the report of the Director of Planning and 
Civic Development and the Supervisor of Property & Insurance 
on a request from the Community Music School for permission to 
use Building 14 in Vanier Park. An historical position is set 
out in the clause in regard to Building 14 pointing out, in 
the past few years, there have been many requests from various 
groups to use this building including request from the Museum 
Board. On the other hand, the Park Board has consistently 


cont 'd 
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BOARD OF ADMINISTRATION, DEPARTMENTAL & OTHER REPORTS (cont'd.) 
BUILDING & PLANNING MATTERS (cont'd.) 
Clause 7 - Building 14, Vanier Park (cont'd.) 

maintained that once the Museum was completed, and the building 
no longer needed for museum storage. Building 14 should be 
demolished and the property turned over to the Park Board. 

The Officials conclude suggesting that if Council is con- 
sidering retaining Building 14 after the March 1974 deadline 
given to the Federal Government, then the Council should con- 
sider other uses which might be made of the building. 

MOVED by Aid. Hardwick, 

THAT the Director of Planning and Civic Development for 
report to Council within 60 days, solicit from the various 
parties concerned in the past, interest and terms involved, 
for use of this building, in order that the Council may 
be able to give full consideration to the future disposition 
of Building 14. 

- CARRIED UNANIMOUSLY. 


FIRE & TRAFFIC MATTERS - JULY 13, 1973 

MOVED by Aid. Rankin, 

THAT the recommendations of the Fire Chief contained in this 
report in respect of Amendments to City Fire By-law, be 
approved . 

- CARRIED UNANIMOUSLY. 


FINANCE MATTERS - JULY 13, 1973 

The Council considered this report which contained two 
clauses, identified as follows: 

CI. 1: Opportunity Rehabilitation Workshop 

Grant Equal to Taxes 
CI. 2: Project Find (LIP) 


Clause 1 - Opportunity Rehabilitation 
Workshop - Grant Equal to Taxes 


MOVED by Aid. Rankin, 

THAT the recommendation of the Director of Social Planning 
contained in this clause, be approved. 

- CARRIED UNANIMOUSLY, 
and by the required majority. 


Clause 2 - Project Find (LIP) 

MOVED by Aid. Hardwick, 

THAT the recommendations of the Superintendent of Board of 
Parks and Public Recreation and the Director of Social Planning 
contained in this clause, be approved. 


- CARRIED UNANIMOUSLY. 
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BOARD OF ADMINISTRATION. DEPARTMENTAL & OTHER REPORTS (cont'd.) 

C. ADDITION TO B.C. TELEPHONE COMPANY 
BUILDING - 700 BLOCK SEYMOUR STREET 

The Deputy Director of Planning and Civic Development 
submitted the following report: 

"City Council on March 6, 1973 approved in principle 
Development Permit Application No. 60176, providing for an addition 
to the existing B.C. Telephone Company Building on Seymour Street. 

The resolution of City Council being: 

"THAT the Council approve in principle the development permit 
application No. 60176 respecting the following development: 

(1) an extension of the present building in an identical 
form for a distance of approximately 80' , and 

(2) a two-level building on the balance of the site up to 
Georgia Street, with landscaping on the Georgia Street, 
with landscaping on the Georgia Street frontage 

subject to the various technical conditions as will be required by 
the City: 

FURTHER THAT the following shall apply: 

(a) the total site will be consolidated. 

(b) the street level activity will be maintained and be 
subject to further negotiation between the company and 
the Director of Planning and Civic Development, 

(c) an agreement with the company and the City that there 
shall be no changes made to the two-level building 
proposed without prior approval of the City Council, 

(d) the two developments proposed and set out above will 
proceed without delay, 

(e) before any development permit is issued, the whole 
matter will be reported back again to the Council for 
further consideration." 

(See Appendix A for 
Departmental report 
dated March 2, 1973 
as submitted to Council) 


Considera tion by Technical Planning Board 

The Technical Planning Board have now considered two 
Development Permit Applications viz... 

a) Development Permit Application No. 60176 - 768 Seymour Street 

Applicant : McCarter, Nairne and Partners 

Request: To construct a 79,594 sq. ft. addition to the 
existing public utility on this site. 


cent 'd 
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BOARD OF ADMINISTRATION, DEPARTMENTAL OTHER REPORTS (cont'd. 


C. ADDITION TO B.C. TELEPHONE COMPANY 

BUILDING - 700 BLOCK SEYMOUR STREET (cont'd.) 


b) Development Permit Application No. 61495 - 550 West Georgia St. 

Appl leant : McCarter, Nairne and Partners 

Request : To erect a two- level retail store/office building 
to the north of the proposed addition to the 
B.C. Telephone Company public utility building. 

The Technical Planning Board are prepared to approve both 
Development Permit Applications subject to certain conditions; however, 
before making final decisions having referred these Development Permit 
Applications to City Council for consideration in accordance with the 
Council resolution of March 6, 1973. 

(See Appendix B for 
Technical Planning 
Board's suggested conditions 
of approval to each of 
these two Development Permit 
Applications. ) 


Consideration by Vancouver City Planning Commission 

The Vancouver City Planning Commission considered these two 
Development Permit Applications at its meetings on May 4 and May 18, 1973. 
Representatives of the B.C. Telephone Company and the Architect being 
present at each meeting. 

The Vancouver City Planning Commission resolved that: 

"THAT we recommend to Council that the applications be not 
approved, as the proposal, as well as the potential further 
extension of the industrial service use, is incompatible 
with the Commission's desired planning objectives for the 
Georgia Street area." 

(see letter of June 14, 1973 
from the Vancouver City 
Planning Commission to City 
Council regarding rationale 
of Commission's motion of 
May 18, 1973.) 

Consideration by Design Panel 

The Design Panel further considered the two Development 
Permit Applications on April 2, 1973. The Design Panel were advised 
of the resolution of City Council of March 6, 1973. 

The Design Panel were concerned with the architectural 
appearance of both the addition to the main equipment building and 
the proposed two level retail store/office building. 

The Panel were of the opinion that the development should 
have further design consideration so as to combine the two separate 
bu.ildings into one integrated scheme achieving: 

a) a better aspect from Seymour Street 

b) a built-in forestal Iment of further expansion 
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BOARD OF ADMINISTRATION, DEPARTMENTAL fc OTHER REPORTS (cont'd 

C, ADDITION TO B.C. TELEPHONE COMPANY 

BUILDING - 700 BLOCK SEYMOUR STREET (cont'd.) 


The Telephone Company architect advised that the desired 
flexibility was not possible. Telephone equipment installing 
requirements primarily dictated the development as proposed. 

4he Design Panel was not convinced that no other solution 
is possible within the development presented. It was considered 
that the inflexibility was a fundamental problem. The Design Panel 
was of the opinion that the development as proposed would adversely 
affect public amenity and believes that in the spirit of City Council's 
resolution, the scheme should properly reflect the consolidation of 
sites. The Design Panel recommended that the Technical Planning Board 

refuse the design on the grounds that if executed in its present 
form It would adversely affect public amenity. 

Consideration by City Council 


The views and recommendations of the Technical Planning 
Board, Vancouver City Planning Commission and the Design Panel 
submitted to City Council for consideration. " 


are 


A communication dated June 14, 1973, was received from 
the Vancouver City Planning Commission setting out documen- 
tation as a result of considering the applications. 

A letter dated July 16, 1973, was received also from 
the B.C. Telephone Company asking to be heard if the Council 
is considering not approving these applications. 

MOVED by Aid. Linnell, 

THAT (a) A delegation from the B.C. Telephone Company 
be heard as requested. 

(b) Representatives of the Design Panel be in- 
vited to appear and comment. 

(c) Representatives of the Vancouver City Planning 
Commission be invited to appear and comment. 

FURTHER THAT the Development Permits not be issued in the 
meantime. 

- CARRIED. 

(Alderman Bowers voted against the motion) , 


The Council recessed at approximately 5:45 p.m. 
to reconvene in the Council Chamber at 7:30 p.m. 
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The Council reconvened in the Council Chamber at approximately 
7:30 p.m., still in Committee of the Whole, Mayor Phillips in the 
Chair, and the following members present: 

PRESENT : Mayor Phillips 

Aldermen Bowers, Gibson, Hardwick, Linnell, 
Marzari, Massey, Pendakur, Rankin, 
and Volrich. 

DELEGATIONS AND UNFINISHED BUSINESS (cont'd) 

Illegal Suite: Hardship Application 
1941 West 36th Avenue 


The Director of Permits and Licenses, by Department Report 
dated June 22, 1973, reported as follows regarding an illegal 
suite at 1941 West 36th Avenue, and hardship application from 
Mrs. Diane Bernard in connection therewith: 

•* A petition Blpn^d by •pproxlm«eely thirty-nine (39) persons has been 
received regarding • basemenc suite In the above building. The 
petitioners r>.^uesced an opportunity to present their objections to 
the renewal of an application under the hardehlp policy when It was 
dealt with. 

> 

An inspection on August 20, 1971 showed that an Illegal suite w«s 
present in the b«t*m«nt and the owner was notified to restore the 
use of the building to a one family dwolllng. She made appllcadon 
under the hardahtp policy and on February 22, 1972, Council approved 
tho application und enforcement action was withheld for one year. 
On April 11, 1973, the owner ngaln made application under the hardship 
policy, stating that she Is divorced and Is supporting one child. The 
applicant Is employed and If the Illegal accommodation was not permitted 
to be used sho would atlll receive an Income of $675.00 per month. A 
medical certificate was Included with the application and after review- 
ing the situation, the Medical Health Officer has recommended that the 
application be approved on medical grounda. 

Normally, your Committee would recommend approval in this cJ»«e, Hut In 
view of the fact thnt there is a delegation opponinR the applicntion, 
who M.itter is referred to Council for consideration without a Committee 
recommendation 

(Copies of the relevant supporting material 
are on file in the City Clerk's Office) 

The Council received delegations from the following in opposition 
to this suite: 

(a) John Mead, 1971 West 36th Avenue 

(b) Ann Perry, 1920 West 36th Avenue. 

After due consideration, it was 

MOVED by Aid. Volrich, 

THAT the application for approval of this illegal suite under 
the Hardship regulations, be not approved. 

- LOST 

(Aldermen Bowers, Marzari, Massey, Pendakur and Rankin voted 
against the motion) 


No further action was taken by Council. 
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DELEGATIONS AND UNFINISHED BUSINESS (cont'd) 

Granville Grange: Use of Certain City Buildings 
N/W Corner of 4th Avenue and Granville Street 

The Board of Administration under date of June 22, 1973, 
reported on a request from the Granville Grange group for assistance 
in connection with the use of two City buildings at 1923 and 1927 
Granville Street, as well as ultimate use of 1975 Granville Street 
now occupied by a moving company. The group presently occupies 
1923 and 1927 Granville Street and are in arrears of rent. These 
buildings are used for sculpturing, painting and related purposes. 

The Chairman of the Cultural Advisory Committee reported in 
support under date of June 12, 197 3. 

A representative of the Granville Grange group appeared and 
asked for a grant of $2,010.00 to cover the use of the City 
buildings for 1973, and the required payment of back rental to 
the City. 

MOVED by Aid. Marzari , 

THAT a grant of $2,010.00 as requested by the Granville Grange 
group be approved for the purposes outlined. 

- LOST 

(Aldermen Bowers, Hardwick, Linnell, Mayor Phillips, Aldermen 
Rankin and Volrich voted against the motion.) 

No further action was taken by Council. 

Strata Titles Applications; Shamrock Realty Limited 

Mr. Fred Hoy of the Shamrock Realty Limited, appeared before 
Council requesting approval under the Strata Titles Act of application 
to convert apartment at 1503-1591 Grandview Highway to condominiums. 
In this regard, a position brief was filed. 

In considering the matter, the Council noted its policy as 
laid down by Council resolutions dated June 26th. In the June 26th 
action of Council, procedures are set out for applications of this 
kind and also a resolution placing a moratorium of one year on 
approval of strata plans for apartment conversion. 

MOVED by Aid. Linnell, 

THAT no action be taken on this application. 

- CARRIED 

(Alderman Bowers and Mayor Phillips voted against the motion) 

Strata Titles Applications: T. Leeaphon 

Mr. G. J. DeCario, Barrister, on behalf of Mr. T. Leeaphon, 
appeared before Council requesting approval under the Strata Titles 
Act of application to convert apartment on Lot B, Block 3, D.L. 318 
being 1550 West 75th Avenue to condominiums. 

MOVED by Aid. Hardwick, 

THAT the representations from the delegation be received. 

- CARRIED UNANIMOUSLY 

Grant in Lieu of Rental : Bach Choir 
Queen Elizabeth Theatre 


Mr. Paul Birch, President of the Vancouver Bach Choir, appeared 
in support of application for a grant equal to the rental of the 
Queen Elizabeth Theatre to assist in presenting 'The Messiah' at the 
Theatre, December 14th to 16th, 197 3, inclusive. 

MOVED by Aid. Hardwick, 

THAT a grant equal to the rental of the Queen Elizabeth Theatre, 
for three consecutive days for the presentation of 'The Messiah' in 
December, be approved for the Bach Choir. 

- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

D. Report of Standing Committee 
on Environment, June 28, 1973 

Alderman Linnell and Alderman Gibson, under date of June 28, 1973, 
submitted a report on Environment matters in which the following 
clauses are set out: 

CI. 1: Access to Eraser River and the Need for Parks 

in the Fraserview Area 
CI. 2: Proposed Requirements in Building By-law for 

the Handicapped 

MOVED by Aid. Linnell, 

THAT the recommendations of the Committee contained in Clause 1 
be approved, and the resolutions as contained in Clause 2 be approved. 

- CARRIED UNANIMOUSLY 

E. Report of Standing Committee 
on Finance and Administration 
June 28, 1973 " (Health Dept. ) 

MOVED by Aid. Linnell, 

THAT the report of the Committee with respect to Review of City 
Departments (Health Department), be received for information. 

- CARRIED UNANIMOUSLY 

F. Report of Standing Committee 
on Finance and Administration 
June 28, 1973 (Haro Park Site ) 

MOVED by Aid. Bowers, 

THAT the recommendations contained in the report of the Committee 
with respect to the Haro Park Site, be approved. 

- CARRIED UNANIMOUSLY 

G. Report of Standing Committee 
on Social Services 

June 28, 1973 


The Council considered this report which contains clauses 
identified as follows: 

CI. 1: Mental Patients Association - Request for Grant 

Equivalent to Taxes, 1754 West 11th Avenue 
CI. 2: Funding - Chinese Community Youth Worker 
Cl. 3: Shift Work for Health Inspectors 
CI. 4: Funding of Drop-In Centres 

Action was taken as follows: 

Clause 1 - Mental Patients Association - Request for Grant 

MOVED by Aid. Rankin, 

THAT the Committee's recommendations A, B and C, contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 

AND BYTHE REQUIRED MAJORITY 
Clause 2 - Funding - Chinese Community Youth Worker 

MOVED by Aid. Rankin, 

THAT recommendatiors (A) and (B) contained in this clause be 
approved after change to provide for continued funding of the 
position of the Chinese Community Youth Worker from the Spring Street 
Salary Account #7820/501 and not from the POSER Fund Account as 
mentioned in recommendation of the Director of Social Planning 
referred to in the clause. 

- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

Report of Standing Committee on 
Social Services (continued) 

Clauses 3 and 4 

MOVED by Aid. Rankin, 

THAT Clauses 3 and 4 be received for information. 

- CARRIED UNANIMOUST.Y 

H. Report of Standing Committee 
on Housing, July 3, 1973 

The Council considered this report which contains clauses 
identified as follows: 


Cl. 1: United Housing Foundation - Grant Request for Renovation 
and Furnishing of Ferry Rooms and Central & Oliver Rooms 

Cl. 2: Re-draft of Lodging Housing By-law and Use of Lodging 
House Operator Permits 

Cl. 3: Evaluation and Accreditation of Skid Road Housing 


Action was taken as follows : 


MOVED by Aid. Hardwick, 

THAT the Committee's recommendations contained in Clause 1 be 
approved, and that Clauses 2 and 3 be received for information. 


- CARRIED UNANIMOUSLY 

AND BY THE REQUIRED MAJ0RIT1 

I. Report of Standing Committee 
on Finance and Administration 
July 5, 1973 

The Council considered the report of the Standing Committee 
on Finance and Administration dated July 5, 1973, which dealt with 
the matter of Review of the 197 3 Basic Capital Budget. The Council 
took action as follows: 


MOVED by Aid. Bowers, 

THAT the Committee's proposals on the following as contained 
in the Committee's report, be approved: 


A (1) (i) & (ii) Parks Development 

A (2) Community Service Centre Facilities 

A (3)(i) Indoor Swimming Pool (Templeton) 


- CARRIED UNANIMOUSLY 


MOVED by Aid. Linnell, 

THAT in respect of A (3) (ii) 'Indoor Swimming Pool (Templeton) ' 
of the Committee's report, the sum of $480,000 be approved for the 
indoor swimming pool adjacent to Templeton High School. 


- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers, 

THAT, as proposed in A (4) 'Streets' as contained in the Committee's 
report, these projects be deferred pending a report to Council on the 
desirability of widening this street. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Bowers, 

THAT the Committee's proposal in A (5) 'Construction of Bus 
Shelters' as contained in the Committee's report, be approved on 
the understanding that at the appropriate time and if feasible, 
application will be made for financial assistance under the 'Winter 
Works' Program. 

- CARRIED UNANIMOUSLY 


cont 'd . . . 


92' 


Regular Council, July 17 , 1973 25 

BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

Report of Standing Committee on 
Finance & Administration (continued) 

MOVED by Aid. Bowers, 

THAT as proposed in A (6) 'Public Safety Building' set out in 
the Committee's report, the allocation of funds be reserved pending 
further reports on this project. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers, 

THAT as proposed in A (7) ' Beautif ication ' as contained in the 
Committee's report, the Beautif ication projects be deferred pending 
a report from the Deputy Director of Planning on the total funds 
required for Beautif ication under the current Five Year Plan. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers, 

THAT the following recommendation contained in the Committee's 
report, be approved: 

"that the False Creek Committee be asked to 
report to Council on the estimated total capital requirements 
for False Creek Development to the end of 197 5, and the 
Director of Finance be asked to recommend ways of financing 
their costs." 

- CARRIED UNANIMOUSLY 

Alderman Bowers, with the agreement of Alderman Volrich the 
other Standing Committee member present, agreed to the withdrawal 
of the recommendation in the report dealing with Five Year Plan 
funds for public open space. 

MOVED by Aid. Bowers, 

THAT, subject to the above actions taken by Council this day 
in respect of the Standing Committee's report of July 5th, the 
197 3 Basic Capital Program and the method of financing this 
Program as summarized on Schedule One of the report of the Board 
of Administration and the Director of Finance (June 19, 1973), be 
approved . 

- CARRIED UNANIMOUSLY 

(Schedule One is on file in the 
City Clerk's Office) 

MOVED by Aid. Linnell, 

THAT the statement in the report to the effect that the sum of 
$400,000 under the Five Year Plan for public open space was originally 
set aside for the development of Block 71, be deleted from the report. 

- CARRIED UNANIMOUSLY 

At this point, a short recess was observed after which the 
Council reconvened. 


J. Report of Special Committee 

re False Creek, July 17, 1973 

The Special Committee re False Creek submitted the following 
report under date of July 17, 1973: 

"The Special Committee of Council re False Creek met 
today at 12.00 noon in No. 1 Committee Room and considered 
matters relating to False Creek planning. 

The Committee agreed to consider a matter raised by- 
Alderman Massey and Commissioner McCreery re the retention 
and "recycling" of one of the V.I.E.W. buildings which 
Council had authorised demolished. 


cont 'd , 
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Report of Special Committee 
re False Creek (continued) 

Alderman Massey and Commissioner McCreery pointed out 
to the Committee the possibilities of translating the use 
of this structure from an industrial building into a 
building of multi-public uses: suggested uses were 
farmers' market, crafts and art displays, performances by 
creative dramatic artists and groups of all types embraced 
by the performing arts, commercial rentals to help defray 
the operating costs of the structure. 

The Committee was given as further support for the 
retention and recycling of the building a report prepared 
by CJordon Spratt & Associates Limited and a report submitted 
by Alderman Massey. These are attached to this report as 
Appendix A. 

The Chairman expressed resistance to this proposal on 
the grounds that it would substantially depart from the plans 
being considered over the past three years and the economics 
of the whole of sub-area 6 could be severely threatened. 

The Committee was also shown perspectives, sections 
and plans indicating the ultimate architectural condition 
of the structure and the relationship of the structure to 
the planning for the redevelopment of the City-owned lands 
in sub-area 6. These are on file with the City Clerk. 

The Committee discussed the matter and had presented 
to it by the Supervisor of Property & Insurance a report 
dated July l6th, 1973, which had attached a copy of the 
contract for the demolition of this building along with the 
other V.I.E.W. buildings, between the City and Johnston & 
McKinnon Demolition Limited. This is attached as Appendix B. 

The Committee discussed this proposal at length and 
the various members presented their points of view as to 
whether the building should be retained* and' recycled or 
whether the Council instruction should be followed. During 
the discussion the advantages and disadvantages of both 
courses of action were brought forward. 

Due to the approaching time of convening for Council, 
discussion of the matter was terminated and the Committee, 
by. resolution 

RECOMMENDS THAT 

the report of the Supervisor of Property & 
Insurance and the materials supplied by Commissioner 
McCreery and Alderman Massey be submitted to the 
ensuing meeting of the Vancouver City Council." 

(Appendices A & B are on file in 
the City Clerk's Office) 

In support of retention of this particular building. Alderman 
Massey and Park Commissioners Cowie and McCreery spoke. 

MOVED by Aid. Massey, 

THAT the Property and Insurance Department be instructed to 
arrange with the contractor to postpone demolition of the building 
for two weeks . 

- LOST 

(Aldermen flowers, Gibson, Hardwick, Linnell , Mayor Phillips, 
Rankin and Volrich voted against the' motion) 

MOVED by Aid. Marzari, 

THAT the Property and Insurance Department report in two weeks ' 
time on costs in respect of the proposed development outlined in the 
Special Committee's report and for which the suggestion is made that 
the building be retained. 

- LOST 


(Aldermen Bowers, Gibson, Hardwick, Linnell , Mayor Phillips, 
Rankin & Volrich voted against the motion) 
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BOARD OF ADMINISTRA.TION , DEPARTfglNT & OTHER REPORTS (cont'd) 

K. Report of Standing Committee 
on Community Development 
July 5, 1973 

MOVED by Aid. Volrich, 

THAT the report of the Committee with respect to Development of 
Lands along the Eraser River between Arbutus Street and Barnard 
Street, be received for information. 

- CARRIED UNANIMOUSLY 

L. Report of Official Traffic 
Commission, June 27, 1973 

The Council considered this report which contains clauses 
identified as follows: 

CI. 1: Pedestrian Safety Programme 

CI. 2: Traffic Hazard at the Intersection of 

King Edward and Oak Street 

Cl. 3: Pedestrian Safety Fraserview/Killarney 

CI. 4: Traffic Dispersal from P.N.E. Exits 

Cl. 5: Vancouver Police Department 

Cl. 6: Communications 

Action was taken as follows: 

MOVED by Aid. Marzari, 

THAT the recommendations contained in Clauses 1, 3 and 4 
be approved, and that Clauses 5 and 6 be received for information; 

FURTHER THAT recommendation (a) of Clause 2 be approved and 
recommendation (b) of Clause' 2 be referred back to the Official 
Traffic Commission for clarification, pursuant to request of 
officials. - CARRIED UNANIMOUSLY 

M. Report of Special Committee re 
Illegal Suites, July 13, 1973 

The Special Committee re Illegal Suites - Hardship Cases, 
submitted the following report under date of July 13, 1973: 

"The Committee of Officials has considered the following requests under 
the policy established by Council concerning Illegal Suites - Hardship 
Cases, and reports as follows: 

(a) The following applications recommended for approval by the 
Sub-Committee be approved: 

Mrs. A. Cotsakis (owner), 2624 Waterloo Street 
William Burshtynski (owner), 1492 William Street 
Mrs. Katherine Wiggin (tenant), 4791 Fleming Street 
Mildred M. Stohlberg (owner), 2531 Point Grey Road 
Mrs. Norman Allen (owner), 3837 West 38th Avenue 
Peter Serraville (owner), MacDonald Street 

George Boorman (tenant), 1246 West 12th Avenue 
Samson Manilal (tenant), 1241 East I4th Avenue 
Helen R. Sheung Lira (owner), 2660 Eton Street 
Edward Boyd (tenant), 3919 Fraser Street 
Barbara E. Moor (owner) , 5915 Yew Street 

(b) the following applications be approved for one year from the il.*to 
of this Resolution: 

Linda A. Williams (te nant) , 960 Bast 53rd Avenue 

Michele Eleanor McFall ( te nant) , 1860 Island Avenue 

John Ntais (owner), 2304 Stephens Street 

Joseph Mitchell (tenant), 4196 Balkan Street 

Miss Linda M. Cole (tenant), 4825 Quebec Street 

Sunan Irvine (tenant), 999 West 20th Avenue 

Robert Wayne Campbell (tenant), 281 East 15th Avenue 


cont ' d . 
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BOARD OF ADMINISTRATION, DEPARTflENT & OTHER REPORTS (cont'd) 

Report of Special Committee re Illegal 
Suites (continued) 


(c) the following application be approved for six months from the 
date of this Resolution: 

Algis Misiulis (tenant), 834 Bast 58th Avenue 

(d) the following applications be not approved: 

Soo Seng and Mer Wah Kwan (owners) , 357 Bnst 60th Avenue 
Raj Krishnan (owner) , 1895 Bast 37th Avenue 
Alois Steiner (owner), 1846 West 13th Avenue 

(e) in respect to the above mentioned, the City Building Insjicctor be 
instructed to withhold enforcement action and to carry out the fxjlicy 
as adopted by Council on December 17, 1963, and as amended by 
Council on November 10, 1964." 


MOVED by Aid. Hardwick, 

THAT the foregoing report of the Special Committee re Illegal 
Suites - Hardship Cases dated July 13, 1973, and containing clauses 
(a) to (e) , be approved. 

- CARRIED UNANIMOUSLY 

N. Report of Standing Committee 
on Civic Development 
July 5, 1973 

The Council considered this report which contains clauses 
identified as follows: 

CI. 1: Granville Street Mall 

Cl. 2: Downtown Plan: Proposed Parking Policy 

Action was taken as follows : 

Clause 1; Granville Street Mall 

MOVED by Aid. Hardwick, 

THAT Clause 1 be received for information. 

- CARRIED UNANIMOUSLY 
Clause 2: Downtown Plan: Proposed Parking Policy 

MOVED by Aid. Hardwick, 

THAT the recommendations contained in this Clause be approved 
after changing to read as follows : 

"that Item 7 under the Commercial section of the 
guidelines for downtown parking in the report before the 
Committee be referred to the Director of Finance, the City 
Engineer and the Corporation Counsel for a report back to 
this Committee on both the problems of the mechanics for 
collecting cash payments in lieu of the parking facilities 
required in similar buildings and also, suggestions on the 
development ot equitable formulae, and further 

that Council agree in principle with the 
suggestion of a cash payment in lieu of provision of 
off-street parking." 

- CARRIED UNANIMOUSLY 

(underlining indicates 
change) 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

0. Grant Request of $1,419.85: 
The Weary Parents Club 

The Director of Social Planning under date of July 16, 1973, 
submitted the following report: 

"The Woary Taronts Club requests $1419 . 85 from City Council 
toward^; t)ie cost of travel bv 25 low income pernon£5 to Eastern 
Canada""- Toronto, Ottawa, Montreal, Quebec City and Trois Rivxorcs. 
The purpose of the trip is fact finding about the kind of com- 
munity services in which their counterparts in other cities are 
involved. All 25 Vancouver persons taking part in this travel 
and exchange experience work as volunteers in various community 
and neighbourhood projects. Last year a similar trip to Vancouver 
was undertaken by about the same number of people from Trois 
Rivieres ; 

The Weary Parents Club has obtained a grant of $6500.00 from the 
Secretary of State and has raised $600.00 on their own locally. 
Total cost of the trip is estimated at $3500.00. The Secretary 
of State pays on the basis of $260.00 per person so that 
reducing the group size does not decrease per person costs. 
(See attached brief for some details about Weary Parents club 
and the trip) 

As far as I can determine there is no precedent for the City 
sharing the cost of a travel project of this kind. However, 
with the recent trend towards greater citizen involvement and 
participation in urban issues a request of this kind is not 
surprising. In the absence of City policy on this matter the 
Director of Social Planning recommends: 


City Council approve a travel and exchange grant 
Weary Parents Club in the amount of $1419.85 sub] 


to the 
ject to 


following conditions. 


a. 


the group report back to Council, through the appropriate 
Committee, on the results and value of the trip by 
September 30, 1973; 

b that the Council Committee's assessment of the trip 
form the basis of future City policy in respect to 
travel grant requests of this nature; 

c that the funds ($1419. 8r0 be made available through 
the City Department of Welfare and Rehabilitation so 
that 50'X- cost sharing under CAP can be applied for. 

MOVED by Aid. Pendakur 

THAT the recommendations of the Director of Social Planning 
contained the foregoing report, be approved. 

- CARRIED 

AND BY THE REQUIRED MAJORITY 
(Alderman Hardwick voted against the motion) 


P. Complaint about Underground Transformer 
Vault on Carrall Street 


The City Engineer under date of July 13, 1973, submitted the 
following report: 


"A verbal complaint hcs been received recently from the owner of a building 
on behalf of his client who opernteB a shoe store at 221 Carrnll Street ngulnHC 
the proposed Instrtllution of a tranfiforiuer vuult: under the cide.walk In front of 
his store. The trannfonr^r vault Je required an part, of the underground Byetcm' 
feeding Troimcc Alloy. 

Curing construction which is estimated will bo. approximately one month, it 
will be neceseary to divert pedestrian traffic onto a 'cordoned off portion of 
the road end a bridge will be provided over the excavation to the doorway of the 
store. 


The contractor plans to excavate on Sunday, July 22nd, and Install the bridge 
so that access will be available to the shop during business hours. Tlie only 
alternate location vhJch could be used is immediately south of Trounce Alley but 
this locution Is not recommended for the following reasons: 

(a) KxcHvatlon would alao fnll In front of a small grocery store, causing 
slmllKr Inconvenience in access. 


cent ' d. . . . 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

Complaint about Underground Transformer 
Vault on Carrall Street (continued) 

(b) The City would have to negotiate with the owner of the Fraser Hotel to cloee 
an Gxieting areway. The cost of Installing the retaining wall between the 
building and the street would amount to approximately $1 ,000. 

(c) Inntallatlon of the street vault and consequently the wiring of the underground 
system would be delayed at leant two months whlli.^ negotiations were bcJng 
curried out Co close the areaway, construct the wall, and while new desipn-. 
were being made up for the underground duct and wiring systcnis. Although 
this will not delay the repavlng (beautlf Icntlon) of Trounce Alley, It will 
niean that the overhead wiring will have to remain up longer, 

(d) An existing gas main would have to be relocated at an es tlmatcd cost of $500, 

(e) The relocation would require modification of work already done and the rxten- 
tion of other plant to reach the new location at an estimated additional cost 
of $3,000. 

(f) Tots] additional estimated cost of (b) , (d) and (e) - $4,300, 

When it Js neccsfiflVY to oxcavato n sidewalk at the resultant Inconvcntciici- 
to abutting o^rchants, Jt has been the practice to provide access by bridging the 
excavation. The alternative propoood by the building owner is more costly and 
results only in a shift of the inconvenience to another merchant, 

X RF'COMHEND that the transfornvr vnult be constructed in front of 
221 Carrall Street and Lho vorl; he prorpfdcd with as scon as possible in order 
not to I'.Ljhy tiie cciipletion of tho underground project. 


MOVED by Aid. Bowers, 

THAT the recommendation of the City Engineer contained in the 
foregoing report, be approved. 

- CARRIED UNANIMOUSLY 

Q. Report of Standing Committee 
on Community Development 
July 5, 1973 

The Council considered this report which contains clauses 
identified as follows: 


CI. 

1: 

Neighbourhood 

Pubs 

CI. 

2 : 

Furniture and 

Equipment Donated or Lent 



to Non-Profit 

Organizations 

CI. 

3 : 

Y.M,C.A, 


CI. 

4: 

Kitsilano Area Planning 

CI. 

5: 

West Broadway 

Citizens ' Committee 


Action was taken as follows: 

Clause 1 -Neighbourhood Pubs 

In connection with Clause 1, the Council noted Departmental 
Report dated July 13, 1973, from the Deputy Director of Planning and 
Civic Development in which he sets out certain views on 
neighbourhood pubs recommending that the Director of Planning and 
Civic Development make application to amend the Zoning and 
Development By-law to provide a parking standard of one parking 
space for every 100 sq. ft. of floor area open to the public where 
the licensed premises are of the 'neighbourhood pub' type and have 
a seating capacity of 100 seats or less. 

In the report of the Standing Committee on Community Development, 
ten (10) proposals respecting neighbourhood pubs and submitted by the 
Chairman, are set out. On these, the Committee recommends approval 
of all such proposals with the exception of Proposal 4 which deals with 
parking ratio and Proposal 9 which deals with total capacity. 

The Committee also made a recommendation on an application 
from the Kitsilano Neighbourhood Pub Limited. 

cont ' d .... 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (Cont'd ) 

Report of Standing Committee on 
Community Development (continued ) 

PROPOSALS 

MOVED by Aid. Volrich, 

THAT the proposals set out in the Committee's report and 
numbered 1, 2, 3, 5,6, 7, 8 and 10 be approved. 

- CARRIED 

(Alderman Hardwick voted against the motion) 

Total Capacity 

MOVED by Aid. Volrich, 

THAT the total capacity, both standing and seat9d, shall be 
a maximum of 100 patrons. 

- CARRIED 

(Alderman Marzari voted against the motion) 

Parking Ratio 

MOVED by Aid. Hardwick, 

THAT the parking ratio be one per 100 sq. ft. of public area 
in the pub. 

- LOST 

(Aldermen Bowers, Marzari, Massey, Mayor Phillips and 
Volrich voted against the motion) 

MOVED by Aid. Bowers, 

THAT the parking ratio be the same as required for restaurants. 

- LOST 

(Aldermen Hardwick, Linnell, Pendakur, Mayor Phillips, 
Rankin and Volrich voted against the motion) 

MOVED by Aid. Volrich, 

THAT the parking ratio be one per 200 sq. ft. of public area 
in the pub . 

- CARRIED 

(Aldermen Hardwick, Linnell/ Marzari and Rankin voted against 
the motion) 

(The Council did not take any action to deal with the recommendation 
in the report respecting Kitsilano Neighbourhood Pub Limited) 

Clauses 2 , 3 & 4 

MOVED by Aid. Volrich, 

THAT the recommendations of the Committee contained in Clauses 
2, 3 and 4 be approved. 

- CARRIED UNANIMOUSLY 

Clause 5 - West Broadway 
Citizens Committee; Guidelines 

MOVED by Aid. Volrich, 

THAT the recommendation in the report i.e. recommending the 
ten guidelines set out for Broadway West, (5th to 16th Avenues, 
Larch to Highbury) , be approved, after guideline no. 9 is changed 
to read as follows: 

"9. City Council shall not allow the use of RS- and RT- 

zoned land for surface parking, subject to the appropriate 
change in the Zoning By-law until an acceptable plan for 
the area is adopted by Vancouver City Council." 

- CARRIED UNANIMOUSLY 


(underlining indicates 
the change) 


cont 'd. . . 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

Report of Standing Committee on 
Community Development (continued) 

Negative votes on some of the guidelines are recorded as 
follows : 

Guideline 5 ; Xerox Copies of all Applications for Development 
Permits 


Alderman Linnell, Alderman Massey and Mayor Phillips 
voted in the negative. 

Guideline 6 ; Private Property and Expropriation (Parking) 

Alderman Linnell and Alderman Massey voted in the 
negative . 


Guideline 8 ; Standard of Parking Requirements: 
No General Relaxation 


Alderman Linnell voted in the negative. 


MOVED by Aid. Volrich 

THAT the Council resolution of June 5th, 1973, dealing with 
guidelines for the Broadway West area, be rescinded. 


- CARRIED BY THE 
REQUIRED MAJORITY 


(Alderman Linnell voted against the motion) 


MOVED by Aid. Linnell, 

THAT the Council receive a report from the Director of Planning 
on the cost of xeroxing copies of all applications for Development 
Permits in respect of the West Broadway area as referred to in 
guideline no. 5. 

- CARRIED UNANIMOUSLY 


R. Tenders for Street Lighting 
Contract No. 104 


The Board of Administration, under date of July 16, 1973, 
submitted the following report: 

" The City Engineer reports as follows: 

'Tenders for the installation of street lighting on Contract No. 104 were 
opened at the meeting of the Board of Administration on July 16th, 1973, and 
referred to the City Engineer for tabulation and report. 

Tne following is a tabulation of the tenders received for the installation 
of street lighting on Contract No. 104. 

Ricketts-Sewell Electric Ltd. $167,465.85 
C.H.E. Williains Co. Ltd. $168,387.19 
KingsOon Construction Ltd. $212,555.95 

This is a unit price contract and the contractor will be paid for the work 
installed as measured on the street. 

The City Engineer RECOMMENDS that 

(a) the contract for the installation of street lighting cn Contract No. 104 
be av/ardcd to the Rickettr,-Spwoll Electric Ltd. subject to the Company 
entering into an agreement with the City, entisfactory to the Corporation 
Counsel; 

(b) The Mayor nnd l\\o. City Clerk be authorized to sign the contract, and 

(c) the Hid lionds ho returned to the unauccenr.l ul tondorm:! . ' 


Your Hoard KECOMMllNUS approval of the foregoing rccoinmGndations . " 

MOVED by Aid. Rankin, 

THAT the recommendations of the City Engineer and the Board of 
Administration contained in the foregoing report, be approved. 

- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

S. Welfare Department: Accommodation 

for Management and Accounting Groups 

The Board of Administration, under date of July 16, 1973, 
submitted the following report: 

" On June 12th, 1973, City Council approved five recommendations of the 
Board of Administration on the above subject, which included the following 
item: 

• (ii) The Assistant Director - Construction and Maintenance be authorized 
to use contract services at a cost not exceeding $750 to prepare a 
detailed floor plan and to compile the list of office equipment and 
fixtures required and report back with estimates of costs of relocation, 
annual operating estimates, etc.' 

The Assistant Director, Construction and Maintenance reports that a floor 
plan to accommodate 5A personnel of the Management and Accounting groups 
of the Welfare Department iias now been prepared, making use of approximately 
7,850 square feet of a building at 10th Avenue and Maple Street. This lay- 
out has received the approval of the Director of V/elfare Services, and the 
Projjerty and Insurtince Division are in the process of preparing a lease for 
the space. 

The plan acconinodatcs the Accounting and Management staff on the 'open 
plan' principle, using moveable acoustic screens to subdivide the open areas 
and with fixed partitions used to provide offices for the Director and tv;o 
Assistant Directors, two intervi.ew spaces, conference room and staff lunch 
and rest room. 

Estimates of cost are as folDows: 

Item l) liuildlng improvements $11,000.00 

Incliidcc; fixed partitions, counters, sinks, 
plunibing, electrical and telephone installation. 

Item 2) Acoustic screens, furniture and equipment $15 i 533.00 

Includes t)iose items of furniture which are 
not provided in the present location and moving . 
costs of some existing equipment that requires 
relocation from 1530 West Bth Avenue. 

Item 3) New Airniture, desks, chairs, etc $22,206.00 

Includes replacement of the old work station 
furniture in use at 1530 West 8th Avenue. 

Item A) Balance of 1973 operating costs $5,000.00 

.Annual operating costs vd.ll bo approximately 

$12,300.00, wliich includcc light, pov/er and 

comniunicaticn costs. 


$53,739.00 


Note (i) Telephone installation and operating costs are based on UO off 
premise locals from the existing switchboards at 1530 West 8th 
Avenue. The Klcctrical Division advises that only 5 off premise 
locals can be provided by the beginning of August, the remainder 
will require up to two months for installation of suitable cables. 

Note (ii) The FXirchasing Agent advises tliat if the Welfare Management group 
remained at their present location, they would be considered for 
inclusion in the 1974 please of the furniture replacement program. 
He, therefore, recommends the purchase of replacement furniture 
as item (3) above in order to save an additional moving cost of 
approximately $2,000.00 to move furniture which would probably 
be replaced next year in any event. 

If the order is placed next week, delivery of new furniture can 
be made duidng the week of August 20th. 

The Comptroller of Accounts advises that the funds totalling $53,739.00 
for building imijrovements , furniture and screens and for the current year 
operating costn can be provided from contingency reserve. 


cent ' d. . . 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

Welfare Department: Accommodation for 
Management and Accounting Groups (continued) 

Recommendations ; 

(i) The Assistant Director, Construction and Maintenance be authorized 

to proceed with the preparation of the premises at an approximate total 
cost of $11,000.00. 

(ii) The Purchasing Agent be authorized to provide acoustic screens and 
all new furniture at a total cost of approximately $37,739.00. 

(iii) The required funds, including the $5,000.00 for current operating 
expenses, be provided from contingency reserve. 

Your Board recommends approval of the foregoing recommendations." 

MOVED by Aid. Rankin, 

THAT the recommendation of the Board of Administration 
contained in the foregoing report, be approved. 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Hardwick, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


BY-LAWS 

1. BY-LAW TO CONTRACT A DEBT BY THE ISSUE AND 

SALE OF DEBENTURES IN THE AGGREGATE PRINCIPAL 
AMOUNT OF $2,000,000.00 (West End Community 
Centre) 


MOVED by Aid. Bowers, 
SECONDED by Aid. Rankin, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Bowers, 
SECONDED by Aid. Rankin, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

The By-law was deemed read accordingly. 
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BY-LAWS (cont'd) 

2. KERRISDALE BEAUTIFICATION 
PROJECT BY-LAW 


MOVED by Aid. Bowers, 
SECONDED by Aid. Hardwick, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments , it was 

MOVED by Aid. Bowers, 
SECONDED by Aid. Hardwick, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

The By-law was deemed read accordingly. 

3. BY-LAW TO AMEND BY-LAW NO. 20 46 
BEING THE POUND BY-LAW 


MOVED by Aid. Linnell, 
SECONDED by Aid. Bowers, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Linnell, 
SECONDED by Aid. Bowers, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

The By-law was deemed read accordingly. 

4. BY-LAW TO AMEND BY-LAW NO. 3575, BEING 
THE ZONING & DEVELOPMENT BY-LAW (N/S 
East Pender Street between Woodland and 
Commercial) 


MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

The By-law was deemed read accordingly. 

(Aid. Gibson was present at this consideration) 

cent ' d . . . • 
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BY-LAWS (cont'd) 

5. BY-LAW TO AMEND BY-LAW NO. 3 575, BEING 
THE ZONING & DEVELOPMENT BY-LAW 
(Britannia Community Services Centre Site) 

MOVED by Aid. Hardwick , 
SECONDED by Aid. Linnell, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

The By-law was deemed read accordingly. 

(Alderman Gibson was not present at this consideration) 

MOTIONS 

Balance of Summer Meetings: 
Time of Commencement 


MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT the balance of Council summer meetings, i.e. July 31st, 
August 14th, and August 28th, 1973, commence at 9:30 a.m., Tuesday, 
and Council's resolution in respect of schedule of meetings be 
varied accordingly. 

- CARRIED 

(Aldermen Bowers and Marzari voted against the motion) 

NOTICE OF MOTION 

Enquiries and Other Matters 

Alderman Linnell submitted the following Notice of Motion 
which was recognized by the Chair: 

MOVED by Aid. Linnell, 

THAT the agenda be changed to allow for Enquiries and Other 
Matters to be placed at the beginning of the agenda. 

(Notice) 

ENQUIRIES AND OTHER MATTERS 

Alderman Massey - referred to the Council's resolution 

Robson Street Saturday Mall of June 19th which reads as follows: 

"THAT the merchants in the 1000 block Robson Street be contacted 
to ascertain if they are willing to form an Association for the 
purpose of operating a street market, including the organizing 
of street activities, payment of recurring costs such as public 
market licenses, and 

FURTHER, if the merchants so wish in accordance with the above, 
they be advised the Council is prepared to contribute $1,000 
toward the capital costs." 

MOVED by Aid. Massey, 
SECONDED by Aid. Marzari, 

THAT the word 'capital' in the second part of the resolution 
of Council of June 19th, 1973, be deleted. 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 


\ The Council adjourned at approximately 11:10 p.m. 


The foregoing are Minutes of the Regular Council meeting 
of July 17, 1973, adopted as amended on July 31, 1973, 
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WORKS & UTILITY MATTERS 
CITY ENGINEER* S REPgRT " 

RECOMMENDATIONS ; 

1. Closure of Portion of Walden Street, North of 33rd Avenue, 
Block 9. D.L. 634. for School Purposes 

"Brock School is situated on the east side of Main Street, north 
of 33rd Avenue. The site is composed of part of Walden Street, City owned lots 
and School Board property. The consolidation of the site requires the closing 
of the surplus portion of highway within the site, and the School Board dedicating 
the easterly 5 feet of their lands for lane widening. 

I RECOMMEND that all that portion of road in Block 9, D.L. 63A, 
Plan 14.38 shown outlined red on plan marginally numbered LF1520 be closed, 
stopped up and conveyed to the School Board for subdivision with adjacent 
lands to form one parcel." 

Your Board RECOMMENDS that the foregoing be approved. 

2. Water Main Installation - 1973 Capital Budget 

"A water main replacement is required at the following location: 

PROJECT 308 

Avenue From To 


33rd Avenue Laurel Street Heather Street 

The old 12" steel pipe has deteriorated to such an extent that 
a large section of it has had to be abandoned, and it n^ should be 
replaced . 

The estimated cost for this project is $22,000. 

I RECOMMEND that the above mentioned water main replacement 
be approved and that $22,000 be appropriated in advance from the 1973 
Capital Budget, 'Provision for Short Notice Projects - Unallocated', 
Reference No. 10-06-02." 

Your Board RECOMMENDS that the foregoing be approved. 

3. Installation of Water Main, Marine Drive Industrial Park, Prince Edward 
Street & N. Kent Avenue - 1972 Capital Budget 

"To service and provide fire protection for the subdivision of Lots B of 
10, 11, B of 12 and 23, 13 and U of D.L. 313 for the Marine Drive Industrial Park, 
and for I'uture developments on Kent Avenue, the installation of a 12- inch viater 
main is required on the following streets: 

Street From To 

Prince Edward S. Kent Avenue 670' N. of N. Kent Avenue 

N. Kent Avenue Prince Edward St. George 

The total cost of the installation is $4.8,000 of which $28,000 
is estimated to be borne by the subdivider, and this amount has been 
deposited with the City. The remaining $20,000 is the estimated City's share in 
accordance wi t.h the provisions of the Subdivision Control By-law for this 12" main. 

I RECOMMEND that the installation of a 12-inch water main on 
Prince Edward Street and North Kent Avenue be approved and that $20,000 
bo appropriated for this work from the 1972 Water Works Capital Account 
'Short Notice Projects - Unallocated', Account No. 128/7902." 


Your Board RECOMMENDS that the foregoing be approved. 
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4.. Cancellation of Sewer Project on Hornby from Smithe to Robson and 
Robs on from Hornby to Burrard 

"Provision was made in the 1972 Sewers Capital Budget for construction 
of a new twin sewer on Hornby Street from Smithe to Robson and Robson Street 
from Hornby to Burrard. However, as a result of changes in the design schedule 
necessitated due to the higher priority for design in the West End, sewer design 
in the area of this project has been deferred for approximately one year. 
Therefore, the $120,000 appropriation for this project should be released for 
use on other more urgent work. 

I RECOMMEND that the $120,000 appropriation in Sewers 1972 Capital 
Budget Account 118/6106, 'Sewer Construction, Hornby-Smithe to Robson and 
Robson-Hornby to Burrard be reallocated as follows: 

(a) Credit $82,000 to Sewers Capital Account 118/7903, 'Prior to 
Paving - Unallocated*. 

(b) Credit $38,000 to Sewers Capital Account 118/7906 'Miscellaneous- 
Unallocated' ." 

Your Board RECOMMENDS that the foregoing report of the City 
Engineer be approved. 

5 . Sewer Reconstruction. 'Prior to Paving' - Phase 2 

"The sewers listed in the following tabulation lie beneath streets 
which are to be paved in 1973. These sewers have been inspected by closed 
circuit television and were found to be in very poor condition. Therefore, 
they should be replaced at this time in order to avoid disturbing the new 
pavement in the near future. Locations where construction is required and 
the estimated costs are as follows ; 

(a) Maple Street from 3rd Avenue to Lane South $12,000 

(b) Wall Street from Powell to Cambridge $88,000 

The total estimated cost of this project is $100,000. 

I RECOMMEND that $100,000 be appropriated from Sewers Capital 
Account 118/7903, 'Prior to Paving - Unallocated', subject to approval of 
Item 

Your Board RECOMMENDS that the foregoing be approved. 

6. Sewer Constmction for City Subdivision on Hoy Street 

"In order to permit the resubdivision and sale of City property 
for residential building on Hoy Street, south of 29th Avenue, it is 
necessary to construct approximately 300 feet of sewer. 

The estimated cost of this work is $13,000. 

I RECOMMEND that $13,000 be appropriated for this work from the 
1972 Sewers Capital Budget Account 118/7901, 'City Subdivision - Unallocated'." 

Your Board RECOMMENDS that the foregoing be approved. 

7. Public Crossing Over V. & L.I. Railway Tracks at the Foot of 
Chester Street 


"The above crossing serves the portion of Kent Avenue South that was 
leased to Weldwood of Canada as approved by Council on June 6, 1972. The 
crossing is now surplus to the requirements of the City and Weldwood has 
requested that the crossing be closed to the public. 

I RECOMMEND that: 

(i) the above-mentioned crossing no longer be a public croaGlnK and l.huL 
the City concur with Weldwood 's application lo the Board of Traacport 
Commissioners to have the crossing become a pflvate one subject to: 


Cont'd . . . 
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clause 7 con't 


(a) Weldwood simultaneously acquiring a private crossing agreement 
to cover the same area with the C.P.R. to ensure access to their 
site ; 

(b) Weldwood bear all costs required to effect the changeover. 

(ii) the City Engineer be authorized to sign any relevant plan on behalf of 

the City should this be required by the Board of Transport Commissioners." 

Your Board RECOMMENDS that the foregoing be approved. 


CONSIDERATION 

8. Local Improvement Not Undertaken By Council 

(Pavement & Curbs on 39th Ave., Victoria Dr. to Gladstone St., 
419/34) _ 

The City Engineer reports: 
" Communication 

A letter dated 5 June, 1973 has been received from Mrs. B. North, 2094 East 
39th Avenue, regarding this project. Copies are circulated. The section of the 
petition form referred to by Mrs. North has been appended to her letter. 

Background 

A sufficiently signed Local Improvement Petition for this improvement was 
filed in November of 1972. The Assessment Commissioner's certification shows: 

'Number entitled to sign 35 
Number of signatures required 24 
Number of signatures accepted 24' 

The project was advanced through the steps of the local improvement procedure 
and came before a Court of Revision and Council on 17 May, 1973. 

The minutes record that Council received a representation from 'Thea Kekula 
(also representing Mrs. Flavell) - Opposed and requested withdrawal of two signatures' 
and resolved 'That Project 34, Schedule 419, not be proceeded with at this time.' 

Contract 

The contract for the paving approved on 17 May, 1973 has been awarded and no 
further contracts are planned for this year. If Council decides to now undertake 
this project it should authorize the City Engineer to have the work done under the 
current paving contract . 

Consideration 


Mrs. North's letter and the above information are submitted for the CONSIDERATION 
of Council." 


Board of Administration, July 13, 1973 
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BUILDING AND PLANNING MATTERS 


CONSIDERATION 

1. Strata Title - Condominium 3150 
East $^th Avenue 


The City Clerk reports as follows: 

"Attached is a letter from Commmity Builders Ltd. 
requesting Council consider approving the Strata Title 
for 3150 East 5&th Avenue. 

This property is also known as Site 9» Champlain 
Heights and was one of the sites sold by Council in 
July, 1971 after the holding of a competition on design 
and other aspects of the development. Intercontinental 
Holdings Limited was the successful applicant for this 
Site 9 and in its submission, which was part of its 
successfvil tender, it advised that the development when 
completed would be a condominium. 

Community Builders Ltd. are the successors to Inter- 
continental Holdings Limited in this contract. 

As noted in the letter of Community Builders Ltd., 
this project was started two years ago with the intention 
of the development being a condominium and except for the 
recent amendment to the Strata Titles Act, would have been 
processed through the Land Registry Office. 

As this project since its inception in 1971 has been 
designated as a condominium type ownership. Council may wish 
to consider this particular application as falling within 
that class of application which Council has approved 
previously and not one falling within the classes of 
applications as established by Cornell at itg meeting 
of June 26th." 


The City Clerk submits for foregoing request of Commimity 
Builders Ltd. for the CONSIDERATION of Council. 

(A copy of the letter from Community Builders Ltd. 
is attached for the information of Council). 
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(FINANCE - 1) 


FINANCE MATTERS 


RE COMMENDAT I ON 

1 . Department of Permits & Licenses - 
New Staff and Accommodation 

Th« Director of Permits & Licenses reports as follows: 

A, "Council on October 17, 1972 tabled for 90 days a report of the 
City Building Inspector on the adoption of the 1970 National Building 
Code. A further report was approved by Council on May 8, 1973 which 
permits the recommendations in both reports to be implemented. One 
of the recommendations in the October report dealt with the addition 
of staff for the purpose of carrying out the requirements of the new 
building bylaw and a further recommendation stated that the estimate 
of costs to provide the necessary accommodation for the staff would be 
reported on later. 

The following is a summary of the estimated costs: 

I. Alterations 

1. General Contractor , partitions, reusing existing door, 

painting, etc. $2,202.00 


2. Electrical 

1. Remove existing and install new outlets. 

2. Remove and relocate clock. 

3. Relocate intercom station. 

4. Relocate existing and install new switches. 

5. Connect and supply 4 intercom stations. 

6. Telephone changes (5) 

3. Map Cases 

4. Contingency 


II. Furniture and Equipment 

3*-6" X 7»-6" draughting tables (3) 

3» X 6«-6" tables (3) 

Draughting stools (3) 

Side Chairs (5) 

Coat Trees (3) 

Waste Baskets (5) 

Book Cases (5) 

IBM Typewriter Model D 16" carriage 
Swivel tilter arm chair 
Electric Typewriter 
Steno Desk 
Steno Chair 


5% tax 


1,270.00 
350.00 
278.00 


$4,100.00 


$1,575.00 
375.00 
216.00 
250.00 
78.00 
18.00 
485 . 00 
591.00 
175.00 
550.00 
250,00 
50.00 
$4,613.00 
232.00 


Total Estimated Cost 

B. Council, on February 27, 1973, adopted the recommendations in 
a repxsrt of the Director of Permits & Licenses and the Director of 
Planning & Civic Development regarding administrative changes in 
both departments, particularly in the Divisions responsible for 
dealing with Development and Building Permits. Those recommendations 
are being pnroceeded with but there has been difficulty in finding 
suitable applicants for the positions involved and for the temporary 
Plan Checking Assistant I approved to supply information to interested 
local groups. The successful applicants for the p>ermanent positions 
will still require additional time to move into their new positions 
aind become trained in their new duties. 


4,845.00 
$8,945.00 


cent ' d 
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Clause No. 1 (cont'd) 


It was originauLly intended that consideration of any further staff 
would await the experience gained from the reorganization, however, it 
has become abundantly clear that additional staff are required now in 
order to cope with delays in processing permits which have occurred, 

I recommend that three permanent Plan Checking Assistant positions 
be added to the Zoning Section of the Department of Permits & Licenses 
to haindle the workload as it stands now. 


The following is a summary of the estimated costs: 


Salary 

3 Plan Checking Assistants 
(pay grade 24 $903-1079) 

Fringe Benefits 


1973 (5 months) Annual 


$16,185.00 $38,844.00 


1,942.00 4,662.00 


$18,127.00 $43,506.00 


Furniture and Equipment 

2 Drafting Tables $1,050.00 

2 Drafting Stools 144.00 

2 Side Tables 200.00 

2 Calculators 400.00 

1 Coat Tree 26.00 

1 Desk Light 50.00 


1.870.00 


Estimate of Funds Required for 1973 


$19,997.00 


The Director of Permits and Licenses Recommends that:- 


1. Funds estimated at $8,945.00 in Section A of this report be 
approved to enable accommodation and furniture to be obtained 
for the added staff. 

2. The Zoning Section of the Department of Permits and Licenses 
be increased by three Plan Checking Assistants effective when 
filled. 

3. Subject to approval of item (2) above funds estimated at 
$19,997.00 in Section B of this report be approved to pro- 
vide salaries, furniture and equipment for the three 

Plan Checking Assistants in the Zoning Section of the 
Department of Permits and Licenses. 

The Comptroller of Accounts advises that the necessairy funds can be 
obtained from the Contingency Reserve Account. 

This report has been discussed with the Administrative Analyst and 
the Business Manager of the Municipal & Regional Employees' Union 
and both concur." 

Your Board RECOMMENDS the foregoing recommendations of the Director 
of Permits & Licenses be approved. 
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2. Vancouver Public Library - Business & Economics 
Division, Directory Information Service 


YOUR BOARD has received the following report from the Administrative 
Analyst : ' 

"The Director of the Vancouver Public Library has requested additional 
telephone facilities and one additional staff position be established 
to improve the service provided by the Business & Economics Division, 
Directory Information Service. 

This service was originally provided through the Central Library 
switchboard, but following complaints of the inability of users to 
reach the library through the telephone system, the Directory Informa- 
tion Service was transferred to two unlisted numbers. This arrange- 
ment relieved the regular telephone service, but the Directory Informa- 
tion Service has increased to the point where it has been found that 
50^ of the calls to these unlisted numbers cannot be completed as the 
lines are busy. 

The service is provided by two Library Clerks supervised by a Librarian. 
In addition to the telephone calls, many people attend personally to 
obtain information. An average of 250 calls are received each day on 
the existing telephone service, and the combination of answering enqui- 
ries received by telephone and the enquiries of people attending at the 
desk, creates a good deal of confusion. 

The proposal is to create a Telephone Answering Service manned by two 
Library Clerks located in an area segregated from the Public Enquiry 
Desk which will be manned by a third Library Clerk to answer enquiries 
from people attending personally, and take "overload" phone calls. 

The Library Clerks will be supplied with headsets and microphones, 
capable of being plugged into any one of ten stations located in the 
Reference area. This will enable the Library Clerk to go to the area 
in which the Reference Book is stored, plug into the nearest telephone 
outlet, answer the enquiry, and return the Reference Book to its place 
on the shelf without having to traverse between the shelving and a 
telephone handset located on a desk as at present. This arrangement 
will allow a more rapid and effective service. 

It is recommended that funds be provided for construction of the 
Directory Information Service Centre and that three telephone lines and 
plug-in stations be installed, and that one additional Library Clerk II 
position be established. 

The Assistant City Engineer, Electrical, has reviewed the proposals for 
the telephone system and concurs with the recommendations. 


ESTIMATE OF ADDITIONAL COSTS 


1973 Annual 
7 Months Cost 


Construction of Directory Centre $ 4,634 

Installation of telephone system 795 

Rental of telephones 900 $1,45^ 
Salary - Library Clerk II 

PG.9 ($470-552) mid-range 3,521 6,036 

Fringe benefits lOfo 352 604 

$10,202 $g,09S 


NOTE ; 

The Comptroller of Accounts recommends that if the recommendations 
of this report are adopted, the required funds for 1973, estimated 
at $10,202, be provided from Contingency Reserve. 

The classification of the proposed position is concurred in by the 
Vancouver Public Library Staff Association, Local 391, C.U.P.E. 
However, if filled on a regular part-time basis by two employees 
the provision of fringe benefits will be reviewed on or about 
January 1, 1974. 


cont ' d 


111 


Board of AcMinistration , July 13, 1973 .... (FINANCE - 4) 

Clause No. 2 (cont'd) 
SUMMARY OF RECOMMENDATIONS 
It is recommended that: 

A . The construction of a Directory Information Service Centre 
with three unlisted telephone lines and an improved tele- 
phone system, be approved. 

B. An additional position of Library Clerk II, Pay Grade 9» 
($470-552) be approved, effective upon adoption of this 
report . 

C . The estimated costs for 1973 for the construction and 
installation of the telephone system, telephone rental, 
salary and fringe benefit costs, estimated at $10,202, 
be provided from Contingency Reserve. 

YOUR BOARD RECOMMENDS adoption of the above recommendations. 

3 . Block 52 Parking Garage 

The City Engineer reports as follows: 
INTRODUCTION 

"In a report to Council dated June 8th, 1973 it was noted that in April 
the revenues for the Block 52 garage were approximately $42,300 while the costs 
were about $53,300 leaving a net loss for that month of about $11,000, In May the 
same trend continued and there was a net loss of approximately $11,500. Council 
at its regular meeting on June 12th, requested that the examination of the Block 
52 parking garage, already underway, continue, and that a detailed report be sub- 
mitted within one month's time. This report is in response to Council's request. 

IMPROVEMENT MEASURES 

The significant elements related to the parking revenue / cost situation 
have been identified and analyzed. A resume of the analysis is presented below. 
At the end of this report recommendations have been made related to the appropriate 
elements with a view towards improving the garage revenues. 

A. PARKING RATES 

(a) Monthly Parkers 

By the terms of the agreement with Pacific Centre tho rate charged to the 
300 monthly parkers (who must be provided parking under the terms of our agreement) 
must not exceed prevailing rates at comparable parking facilities in the downtown. 
The monthly rates were last reviewed and amended by Coimcil in March 1973. These 
amended rates are still appropriate since they are comparable to other similar down- 
town parking facilities. 

(b) Transient Parkers 

The City has control over the transient (or hourly) parking rates. Cur- 
rently transient rates in the central downtown area generally range between 200 and 
450 per hour. It is proposed that the short term parking rates be raised by 100 
per hour from 350 to 450. The more detailed aspects of the rate increase are noted 
in the following table: 


cent ' d 
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Clause No. 3 (cont'd) 

TABLE 1 


TRANSIENT PARKING RATES 


NO. 

ASPECT 

PRESENT RATES 
($) 

PROPOSED RATES 
($) 

1 

Hourly 

0.35 

0.45 

2 

Evening and Sunday maximum 

0.50 

0.90 

3 

12 Hour maximum 

1.75 

2.25 

4 

24 Hour maximum 

2.25 

2.70 


It is very difficult to estimate the change in revenues which would occur 
as a result of the foregoing proposed rate increases. If parking demands did not 
change as a result of the higher rates then the additional transient revenue each 
month would be about $9,500. However it is drawn to Council's attention that this 
revenue increase is very optimistic and that it does not assume reduced patronage 
so it may not be realistic. The costs to implement these rate changes is approx- 
imately $600 and these expenses are related primarily to sign changes. Approxi- 
mately one week is required to implement these higher parking rates. 

B. EXTERNAL SIGNS 

Operational experience suggests that because of the undersurface location 
of the parking garage very prominent external signs, suitably located, would have 
a better visual impact and attract more motorists than the existing two external 
signs. A preliminary sign design has been prepared. The preliminary cost estimated 
for the two signs (each dimensioned approximately 25*-high X 6'-wide) amounts to a 
total of about $16,000. If this cost is amortized at 8% over ten years it means a 
monthly cost of about $200. It is thought that the increased generated revenues 
resulting from these new signs would be greater than $700 per month hence the bene- 
fits of such a change should be greater than costs. 

The urgency involved in the preparation of this report did not provide 
time for the Department of Planning and Civic Development or the Civic Design Panel 
to consider this preliminary sign design. Therefore any approval Council gives 
should be conditional in this respect. Approval must also be sought from the owners 
of the development to hang external signs from their building. If the owners do not 
permit such a sign being hung from their building then it would have to be supported 
by a City pole and be located above the street. 

C . ADVERTISEMENT 

Somo forms oJ' mod La advor l.iMomtni 1/ worn oonnidnrcil in ()T'<li''r' l-t) iii('t)rni move 
of iho public about iho convonlent and covorod parking availiihJo in l-lm linart ol' the 
downtown. For this purpose two promotion schemes for the parking garago woj-e deve- 
loped by a consultant. These schemes related primarily it) continuous advortisemont 
in the two main local newspapers. One scheme would cost about $5,500 while the other 
cost about $10,300. I (. was conrludod that while these schemes do have some merit they 
were not suitable at this time. 

D. INTERNAL SIGNS 

The philosophy of the sign design in the parking facility has been to pro- 
vide a minimtmi of internal signage initially to avoid a proliferation of messages. 
Providing many signs tends to confuse and frustrate both motorists and pedestrians. 
Observations at the parking garage since the opening of the department store on Block 
52 indicate that the addition of more signs on the two floor levels would be helpful 
ajid beneficial. In the order of 100 signs are necessary and they have been estimated 
to cost approximately $2,500. It is thought that the benefits derived from these 
sign additions would exceed costs. 


cont ' d 
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E. IMPACT OF CLOSING BLOCK 61 

Block 61 contains approximately 360 surface parking spaces, A considerable 
niimber of transient parkers use this space each veek. The architects for the planned 
Provincial Government development on Blocks 51-61-71 have advised that they are pres- 
ently planning on commencing construction on Block 61 in 1974. It has been est- 
imated that the closing of this lot will increase the revenue in the Block 52 garage 
by about $5,000 per month. 

F. REDUCED COSTS 

There are three cost components namely rental, taxes, and operational ele- 
ments and the bulk of these costs are fixed. The monthly rental has been determined 
by amortizing the capital costs of the garage over a 25 year period and consequently 
is a fixed cost. The taxes by their natiire are also fixed. About 50^ of the oper- 
ating costs are fixed since they relate to the parking control equipment, lights, 
fans, et cetera. The remaining 50?S of the operating costs relate to manpower used 
to collect parking charges and provide general garage surveillance and security. 
Garage manpower provisions have always been the minimum required and hence cannot 
be reduced further. 

S13MMARY 

Based upon the foregoing, the proposed improvements and other related as- 
pects may be summarized in tabular form as follows: 

TABLE 2 

PROPOSED IMPROVEMENTS 


NO. 

ELEMMT 

FORM OF IMPROVEMENT 

ESTIMATED MONTHLY 




COSTS* 

BENEFITS 

1 

Parking Rates 

Increase of short term 
rates as outlined prev- 
iously 

$50 

$9,500* 

2 

External Signs 

Replace existing two 
signs by more prominent 
signs 

$200 

$700 

3 

Advertisement 

Advertisement in 2 main 
local newspapers 

$450 (minimum) 

less than 
$450 

4 

Internal Signs 

Addition of signs to 
assist in guiding dri- 
vers and pedestrians 

$300 

$400 

5 

Impact of Clos- 
ing Block 61 

No direct City control- 
Presently planned to have 
impact in 1974. 



$5,000 

6 

Reduced Costs 

Most cost items are fixed; 
non-fixed costs are at the 
minimum level 






A - capital costs for item Nos. 1 and 3 have been spread over 1 year. 

- capital costs for item Nos. 2 and 4 have been amortized over 10 years at an S% 
interest rate. 


k - most optimistic forecast and assumes no reduction in parking demands with intro- 
duction of higher parking rates. 

The findings suggest that parking garage elements Nos, 1, 2, and 4 above 
should be improved as indicated. The form of these improvements is also summarized 
in table 2 emd is defined in more detail previously in this report. 

cont ' d ... 
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Translated in revenue the introduction of these improvements, along vith 
other happenings as noted should mean that by sometime next year monthly revenues 
vould exceed costs. 

The Director of Finance has been consulted in this matter „ He advises that 
he concurs vith the proposed improvements and overall findings in this report rec- 
ognizing the difficulty of estimating the increased revenue that may result from 
some of the changes, 

RECOMMENDATIONS 

The City Engineer, in consultation vith the Director of Finance, recommends 
the folloving changes in the Block 52 parking facility operation be implemented as 
soon as possible: 

i) The transient parking rates be increased to the level outlined in Table 1 of 
this report, 

ii) The proposed external sign changes be processed through the civic and non-civic 
agencies vith a viev tovards implementing these changes, 

iii) Approximately 100 internal garage signs be prepared and installed. 

4. Funds in the amount of $20,000 be used from the Parking Sites Reserve Fiuid Cor 
the purpose of implementing each of the three (3) foregoing improvements." 

Your Board RECOMMENDS the foregoing report of the City Engineer be adopted. 


CONSIDERATION 

4 . Vancouver Art Gallery - Request 
for Supplementary Grant 

Your Board has received the following report from the Director of 

Finance: 

"This Spring Council Approved grants to the Art Gallery of SlI'jJSl 
for operating purposes and $5,008 for building repairs. 

The City's Grant Is based historically on the 

amount required to cover the costs of building maintenance, Janitorial services, 
Insurance of the collection, and basic curatorial and security costs. All other 
expenses related to the Gallery Administration, Exhibitions and Programs are 
borne by the Association. Association funds are derived from admission and 
membership fees, donations and other grants. 

The following letter, dated June 13, 1973, has been received frow 
Mr. G. R. Bell, President of the Vancouver Art Gallery Association, requesting 
an additional grant of $20,000 for 1973. 

'The Vancouver Art Gallery Association requests a supplemental grant 
of $20,000 In 1973. This amount to be In addition to the $119,159 authorized 
on May 8, 1973. 

The Association wishes to submit three arguments In Justification of 
this request. Firstly, since 1963, the year In which the City's policy of 
support was last revised, the City of Vancouver's grants to the Art Gallery 
have steadily dropped from 501 of the total annual operating budget to 27% 
In 1973. Secondly, our request of $5,'»00 In 1973 to pay for a 3rd Museum 
Assistant was rejected, yet the City has paid for two Museum Assistants since 
1363 and the tremendous Increase In Gallery activity since that time makes 
the additional person essential. Thirdly, the Gallery having permitted free 
entry, will lose the revenue from admissions. This revenue was $17,500 In 1972. 

cont ' d .... 
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(FINANCE - 8) 


Comparltlve Fi g ures Between 1963 and 1973 


Year 


1973 
1971 
1968 
1965 
1963 


Total 
Budget 


$^93,600 
397,^00 
278,600 
163,500 
109,800 


Funded 
Projects 


$58,800 
81 ,900 


Operating 
Budget 


$434,800 
315,500 
278,600 
163,500 
109,800 


City 
Contrl but Ion 


$119,100 
104,500 
87,200 
58,000 
54,600 


City Contribution as a 
Percentage of Operating 
Budget 

27^ 

33 

31 

36 

50 


Approval of a $20,000 Supplemental Grant will bring the City's contribution 
to 32%, a figure comparable to the last five years, will provide the salary 
of the 3rd Museum Assistant and will replace a large portion of the revenue 
lost by the Gallery now being open to everyone at no charge. 

The Association wishes to express Its appreciation of the City of Vancouver's 
willingness through the Cultural Advisory Committee to review its policy of 
support to the Vancouver Art Gallery. Accordingly, the funds requested now 
are only those dictated by immediate needs.' 

I referred the request to the Social Planning Department for comment, and 
they advise me as follows: 

'The trend in funding patterns for the arts across Canada has tended to 
favour large organizations over small, traditional over contemporary, and Imported 
over indigenous culture. While the VAG Is one of the large institutions in the 
City Its contribution has been particularly significant because of its policy 
of balancing traditional art with contemporary in all fields of artlsitic culture. 
The Gallery offers free noon and evening concerts whose programs may range from 
classical string quartets to the most avant garde works of local composers. 
Vancouver film makers, experimental theatre groups, and dance companies have 
all been given opportunities for expression. In the case of the visual arts 
the Gallery has persued a shrewd purchasing policy so that It now has a highly 
valued collection that belongs to the City. It has also developed an excellent 
free space program which makes space available In the Gallery to local artists 
so that they can gain exposure. The elimination of an admissions charge Is con- 
sistent with Council's stated wish of making the arts available to low income persons 
and the free concerts and lectures attract many senior citizens. Finally, the 
Gallery has attained a standard of Internationally recognized excellence.' 

Mr. Baker of the Department also made the point that If supplemental 
grants are to be distributed by Council in the artistic sector, he is of the opinion 
that two other organizations, being the Bach Choir and the Anna Wyman Dance Theatre, 
should share In them. He suggests a sharing ratio of 6S% for the Art Gallery and 
7i% each for the other two. 

I therefore submit the request of the Vancouver Art Gallery to Council for 
cons iderat Ion ." 

Council is reminded that on July 3, 1973, when considering a request 
from the Anna Wyman Dance Theare Foundation for a grant of $2400, 
it passed the following motion: "MOVED, Tf^AT the request Ije 
received and no action taken." 

Your Board submits the above report of the Director of Finance 
to Council for CONSIDERATION. 


DELEGATION 


Vancouver Bach Choir 


(Attached supporting material refers to this Delegation) 


nil 
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5. Attendance of the Vancouver Fire Department 
Band to the Penticton Peach Festival 


The Fire Chief reports as follows: 

"The Fire Chief has received a request for the Vancouver 
Fire Department Band to participate in the Penticton 
Peach Festival Parade on August 4, 1973. 

Thirty-four bandsmen and one Chief in charge of supervision 
would attend and the cost to the City would be: 

A. i By Charter Bus (Maverick Coach Lines) $ 429.00 
ii Lunch while travelling 70.00 


or as an alterative: 

B. The men will provide their own transportation as was 
done last year with the City providing a subsidy of 
$10.00 each to cover the cost of gasoline (a total 
cost of $350.00) . 

The men will provide their own substitutes with no duty 
time lost to the City. 

The Fire Chief points out that in past years. Council has 
generally approved one out of town trip each year for the 
Band, the Official Brass Band for the City of Vancouver, 
to help maintain the high interest and Esprit de Corps of 
the Band, which for years has provided excellent performances 
for Civic functions." 

Your Board submits the above report for Council's CONSIDERATION. 


$ 499.00 



IT?- 
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CONSIDERATION 

1 . 1973 Jeux Canada Games Request for Leave 
of Absence with Pay - Fireman M. MacLeod 

The Fire Chief reports as follows: 

"City Council received a request from G. W. Ramsell, President 
of the 1973 Jeux Canada Games requesting leave of absence with 
pay for Fireman M. MacLeod from August 2-6, 1973 to assist 
in the preparation for the games. 

A similar request for another fireman was received earlier 
by the Fire Chief direct. 

I notified Canada Games Officials at that time I could not 
support leave applications during summer months because of 
severe manning deficiencies encountered by our Department 
in that period. I also pointed out the heavy involvement 
of firemen in athletics would probably lead to further 
leave applications and that approval of one or two 
applications would be unfair to others volunteering their 
assistance to the Canada Games. 

I therefore recommend the application for Fireman MacLeod's 
leave be refused and submit the above information for the 
CONSIDERATION of Council." 

Your Board sutanits the foregoing for Council's CONSIDERATION. 


PERSONNEL MATTERS 
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PROPERTY MATTERS 


RECOMMENDATION 

1 . ACQUISITION FOR REPLOTTING 
1216 East 7th Avenue 

The Supervisor of Property & Insurance reports as follows :- 

••Lot 3, Block 112, D.L. 26J4A, has been offered for sale by the owners. 
This property is located in the middle of four City-owned Tax Sale lots. 
Its acquisition by the City will create a parcel, 165' x 122'. The 
zoning is RM-3, Multiple Dwelling District. 


The premises consist of a 2-storey and full concrete basement frame 
dwelling with a main floor area of 698 sq.ft., erected in 1912 on a 
site 33' X 12U'. This dwelling contains 11 rooms, 12 plumbing fixtures, 
has a patent ' shingle roof, siding on the exterior walls, a concrete 
foundation and is heated by an automatic oil hot air furnace. Condition 
of this dwelling is good for age and type. 

This property is occupied by tenants. It is proposed to continue renting 
these premises until the use of the site is determined and to demolish 
when vacant. 

Following negotiations with the owners and their agent, they have offered 
to sell as of July 31, 1973 for the sum of $3i|,500.00 subject to the owners 
retaining r^t-free possession of an old shed at the rear of the property 
until December 31, 1973, and having the ri^t to remove 3 stoves and 3 
refrigerators prior to demolition. This price is considered to be fair 
and equitable and is representative of market prices in the area. 

REXJOMMEaJDED that the Supervisor of Property & Insurance be authorized to 
acquire this property for the sum of $3U,500.00 on the foregoing basis, 
chargeable to Code #U959/901 - Property Purchases for Resale, but that the 
occupation of the shed thereon be limited to December 31 » 1973 or such 
earlier date as this property may be required by the City." 


RECOMMENDS the foregoing recommendation of the Supervisor of Property & Insurance 
be adopted. 

2. ACQUISITION FOR BRITANNIA C0MI4UNITY 

SERVICES CENTRE ) 
1115 Woodland Drive 

The Supervisor of Property and Insurance reports as follows:- 

••Lx)t 2, Block 40, D.L. 264A, known as 1115 Woodland Drive, 
is required by the City for the Britainnia Community Services 
Centre, which is to be developed as an Urban Renewal Scheme 
under Section 24 of the National Housing Act. 

These premises comprise a 2h storey and basement frame 
dwelling with a main floor area of approximately 1,050 
square feet, erected in 1910 on a site 52 • x 93', zoned 
RM-3. This dwelling contains 18 rooms, approved as 5 
rental units, has 21 plumbing fixtures, patent roofing, 
asbestos shingle and stucco exterior and is heated by an 
oil-fired hot air furnace. A main floor suite is occupied 
by the owners with the other units occupied by tenants. The 
condition of this dwelling is average for age and type. 

The Britauinia Community Services Centre involves the acquisi- 
tion of 78 properties. The subject property represents the 
64th negotiated settlement. 


Your Board 


Cont «d. . ./2 


BOARD OF ADMINISTRATION, JULY 13, 1973... .(PROPERTIES - 2) 


Clause 2 Continued 

Following negotiations with the owners' agents, the owners 
have agreed to sell for the sum of $44,000.00, inclusive of 
all considerations, as of July 31st, 1973, subject to the 
owners retaining rent-free possession to August 31st, 1973. 

This price represents a fair and reasonable value for the 
property and has been approved by Central Mortgage & Housing 
Corporation. It is proposed to demolish this dwelling when 
vacajnt . 

REC<»1MENDED that the Supervisor of Property and Insurance be 
authorized to acquire this property for the sum of $44,000.00 
on the foregoing basis, chargeable to Code #5830/427." 

Your Board 

RECOIMENDS the foregoing recommendation of the Supervisor of 
Property and Insuraunce be adopted. 

3. Sale of Lot l8. Block 6, D.L. 668-67O 

The North 16 feet of Lot 1 8 to the adjoining owner and the 
balance of Lot I8 to the City Engineer for 3/th Avenue Widening 
Situated: North Side of 37th Avenue 

Prince Albert to St. Catherines Streets 


The Supervisor of Prooerty A Insurance reports as follows: 

"Lot 18, BlocV 6. D.L. f>f>8 - 670. was acmiired by the Citv. by tax sale, in 
19?f> and has been held from sale for the future widening? of ■^7th Avenue. 
Lot 18. alonjr with 9 other parcels of City owned land alonsr ■^7th Avenue, 
were advertised for sale on Hay 4. 1971, A petition protestinsr the sale 
of these lots was received and on September ?1. 1971. City Council 
recommended these lots be withdrawn from the market, that 37th Avenue be 
widened and that the appropriate action be taken to sell off the balance 
of these City owned lots not required for the wideninsr. 

On September ?6 , 197?. City Council approved the sale of these surplus 
16 foot strips of prnperty to the abuttinsr owner for the nominal sum of 
$100,00, An application has been received from the owner of Lot 17 to 
the North to pttrchase the North 16 feet of Lot 18. Block 6, D,L. 668 - 670. 

It is City policy that lands renuired for street purposes be charged to the 
City Engineer at market value. The market value of Lot 18. Block 6. 
D,L, 668 - 670, has been set at $P?.000.00, 

^ The Supervisor of Property A Insurance 

RECOMMENDS that the North 16 feet of Lot 18, Block 6. D.L, 668 - 670 be 
\ sold to the abuttinsr owner of Lot 17 in accordance with Council's 

Resolution of September ?6 . 197?, sub.iect to the followinsr conditions: 

(a) Sale price of $100.00: 

(b) Administrative fe«s of $17*^). 00 to novor «urv«v. prwparnt.lon nP 
connol Idatlon plana and resrintrnti on fweii: 

(c) Consolidation of the North 16 feet of Lot 18 with nd.lolnlnsr Lot 17 
to f orm one parcel ; 

(d) Dedication of the East two feet of Lot 17 for lane purposes: 

(e) Purchaser to have the necessary extent ions of mortsrasre prepared, 
executed and forwarded to the City for resristration . 

and that the balance of Iiot 18, Block 6. D,L, 668 - ^70 be closed, stopped 
up and dedicated for street purposes. The City Ensrineer be charsred 
$?1. 900.00 for the balance of Lot 18 beinsr the market value of Lo,t IH. 
minus the $100,00 charsred to the ad.ioininsr owner for the North 16 feet 
of Lot 18. 

Your Board Hecommends that the forejrolnsr Recommendation of the fiupervlnor of 
Property and Insurance be adopted . 
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RECOMMENDATIO.-J 

i+. ACQUISITION FOR ARBUTUS -3URRARD CONNECTOR 
2150 Maple Stree t 

The Supervisor of Property and Insurauice reports as follows;- 

"The above property, legally described as Lots 18, 19 & 20 
Except right-of-way. Block 266, D.L. 526, and known as 2150 
Maple Street, forms part of the right-of-way of the projected 
Arbutus-Burrard Connector and has been offered for sale by the 
owner. This project is included in the 1971 - 1975 Capital 
Progrsutune asid is tentatively scheduled for development in 
late 1975. 

These premises comprise a one storey and full basement frame 
office-warehouse structure erected in 1946 on a site 62' x 
150', zoned RM-3. This building contains four separate 
offices on the main floor, warehouse space on the upper floor 
and storage space in the basement serviced by a roofed loading 
platform. The improvement has 4 plumbing fixtures, a tar and 
gravel roof, stucco and siding on exterior walls, a concrete 
foundation and is heated by an automatic oil furnace. Condition 
of these premises is average for age and type. 

At present, the building is occupied by three separate business 
firms. One office area is vacant. It is proposed to continue 
these rentals until required for the project and at such future 
date to demolish the building when vacaunt. 

Following negotiations with the owner, he has agreed to sell 
for the sum of $82,500.00 as of July 31st, 1973 subject to 
retaining rent-free p>ossession of these premises until August 
31st, 1973. This price is considered to be realistic and 
is supported by an independent appraisal . 

RECOND^NDED that the Supervisor of Property aind Insureaice be 
authorized to acquire this property for the sum of $82,500.00 
on the foregoing basis, chargeable to Code No. 146/1901 - 
Arbutus-Burrard Connector." 

Your Board 

RECCMMENDS the foregoing reconunendation of the Supervisor of 
Property and Insurance be adopted. 

5. LEASE OF 2777 and 2779 POINT GREY ROAD 
Parcel A of Lots 3 k k. Block 1, D.L. 192 

The Supervisor of Property and Insurance reports as follows :- 

"On February 28th, 1973, the above residence was acquired for the 
Point Orey Road Development Scheme. The premises comprise a 2^ storey 
frame tudor style dwelling, containing 11 rooms, the first and second 
floor used as a single family unit and a 3 room self-contained unit 
on the third floor. 

Ch May l6th, 1973, the property was leased to Mrs. J. Ames on a 
month-to-month basis at a rental of $600.00 per month. Due to the 
" excellent condition of the premises, and the floors in particular, 
this Office requested that Mrs. Ames carpet the floors and in doing 
so has expended approximately $1, $00.00 to cover the dining room, 
living room and halls. 

Mrs. Ames has now requested the City's consent to a lease term in 
excess of the present month-to-month basis, possibly a one year term, 
July 1st, 1973 to June 30th, 197U and thereafter on a year-to-year basis 
subject to 90 days' notice if required for civic purposes, subject also 
to yearly rental reviews. 


Cont'd., ./i^ 
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City Council, "In Camera", February 6, 1973, recommended that in consultation 
vith the Parks Board, certain parcels in the Point Orey Road Develojanent 
be opened \xp. The Parks Board minutes, of March 26, 1973, resolved that 
the properties opposite Tatlow Park, known as 2823-25 Point Qrey Boad, be 
demolished and developed as a look-out park by April 1, 197Uj also, the 
properties known as 3225-35 Point Qrey Road. 

The Subject property is not included in the planned development and, 
therefore it would seem desirable at this time to maintain the premises 
in a manner similar to its present state. The Superintendent oi Parks is in 
agreement with the proposal to grant a term lease in accordance with the 
recommendation herein. 

RECOMMBIDED: 

That the property. Parcel A of Lots 3 & U, Block 1, District Lot 192, 
known as 2777 and 2779 Point Qrey Road, be leased to Mrs. J. Ames subject 
to the following 

Lease Term; 

A one year term commencing July 1st, 1973 to June 30th, 197U, 
thereafter on a year-to-year basis subject to 90 days' notice 
of cancellation if inquired for civic purposes. 

Rent; 

$600.00 per month for the terra, subject to review at yearly 
intervals . 

Conditions ; 

Lessee to be responsible for, and cany out in a manner 
satisfactory to the City, the following requirements ;- 

(a) to clear all plugged waste lines within the 
boundaries of the property, 

(b) to replace all broken glass, 

(c) to have the chimneys cleaned at least once a 
year, 

(d) to remove snow from the adjacent City sidewalks 
and from the roof when necessary, 

(e) to keep the property in a neat and tidy condition, 

(f) to carry out minor repairs and replacements, 
such as tap washers, etc. 

(g) to be responsible for all utilities, including 
water rates. 

The City to be responsible for ; 

(a) structural maintenance, 

(b) exterior maintenance, 

(c) repairs of mechanical faults to the heating and 
plumbing systems, 

(d) grass cutting. 

Our agreement to be to the satisfaction of Corporation Counsel and the 
Sup)ervisor of Property and Insurance," 

Your Board 

Recommends that the foregoing RECOMMENDATION of the Supervisor of Property 
and Insurance be adopted. 
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RECOMMENDATION 

6. ACQUISITION FOR ARBUTUS -BURRARD CONNECTOR 

2131-2151 Burrard Street & 183O Iflfest Bth Avenue 


The Sup>e3rvisor of Property & Insurance reports as follows :- 

"The above property, legally described as Lots 7 to 9, the South 
40 feet of Lot 10, Lot "A" (Explanatory Plan 5233) and Lots 14 & 
15 Except right-of-way, all in Block 267, D.L. 526, forms part of 
the right-of-way of the projected Arbutus-Burrard Connector and 
has been offered for sale by the owners. This project is included 
in the 1971 - 1975 Capital Programme and is tentatively scheduled 
for development in late 1975. 

This property is developed with a major commercial building, 
plus a paved parking area for 43 vehicles, and represents the 
most expensive acquisition in this project. 

The building is a two-storey non-basement masonry structure with 
a main floor area of approximately 17,500 sq. ft., erected in 
1955 with additions in 1964. Site area is 35,500 sq. ft. and 
zoning is C-2 fronting on Burrard Street and RM-3 at the rear 
(Lots 7, 14 & 15). 

This building has 22 plumbing fixtures; exterior is part concrete 
curtain wall together with tile and metal facing; roof is tar 
and gravel; foundation is reinforced concrete aund heat is supplied 
by four gas-fired automatic gas furnaces. 

There is approximately 15,000 sq. ft. of rentable space on the 
main floor including a large warehouse and display area with 
some office space. The upper floor has approximately 13,500 
sq. ft. of rentable space, including office and display area. 
This structure is well maintained asid in good condition. 

The building is completely rented to three major tenants with 
one tenant being responsible for all expenses including taxes, 
insurance, heat, light and janitor services and in effect acts 
as building majiager. Thus the owner enjoys a net income from 
the property. 

The leases now in effect on this building may be summarized as 
follows :- 


Lessee 
McLaren Electric Ltd. 

Hal Paradise Ltd. 


McKay Systems 
Corporation Ltd, 


Rent Per Month 
$ 2,015.33 

$ 800.00 
$ 2,169.50 


Term 

2 leases 10 & 12 years 
expiring 14/12/75 & 
30/4/76 respectively. 

10 years expiring 
31/5/74. 

5 years expiring 
14/12/76 with right of 
renewal for further 5 
years. 


With regard to the expiry date of the above leases aind the 
timing of the construction of the connector under the 1971 - 1975 
Capital Programme, the following information is noted :- 

1. Hal Paradise Ltd. has now vacated and is sub-leasing the 
premises. However, he is willing to Quit Claim his 
unexpired lease term to the owner who would then be able 
to re-lease at a higher rental on a long term basis but 
for the City's action. 
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Clause 6 Continued 

2. McLaren Electric is anxious to relocate aind would vacate 
before the end of their lease. 

3. McKay Systems have established a large secretarial and 
electronics school on the premises and it is felt that 
they will exercise their option to renew their lease in 
December, 1976. The City will be in the position of 
having to break this lease if vacant possession is 
required before December, 1976 and the right of renewal 
for 5 years will have to be taken into consideration. 
This lessee has a considerable investment in tenant 
fixtures in this leased area. 

The subject property is plotted on the plan filed wxth City 
Clerk together with the properties acquired to date and the 
remaining properties to be purchased. 

It is proposed to continue renting these premises until required 
for the project and to demolish when vacant. During the rental 
p>€riod, the City will be receiving an annual net rental income 
of $59,817.96 plus taxes. 

Following negotiations with the owners, they have agreed to sell 
for the sum of $700,000.00 as of July 31st, 1973. This price 
is considered to be fair and equitable and is supported by 
independent appraisals. 

RECC»1MENDED that the Supervisor of Property and Insurance be 
authorized to acquire this property for the sum of $700,000.00 
on the foregoing basis, chargeable to Code No. 146/1901 - Arbutus- 
Burrard Connector." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
& Insurance be adopted. 

7. ACQUISITION FOR 37th AVENUE WIDENING 
Fraser Street to Inverness Street 
Formerly 5333 Windsor Street and 
Exchange of Properties 

The Supervisor of Property and Insurance reports as follows :- 

"On September 26th, 1972, City Council approved a report of 
the Board of Administration dated August 31st, 1972 concern- 
ing the development of 37th Avenue, East of Fraser Street to 
Inverness Street, which is to proceed as a long term project. 
It was recommended in part as follows that:- 

"(1) A building line be established 50 feet north 

of the original south property line of 37th 
Avenue extending from the east property line 
of Fraser Street to the west property line of 
Inverness St. 

(3) (i) No additional property to be acquired until 
the owners offer it to the City at a fair 
market price or when the owner makes application 
to carry out major repairs." 

The matter of establishing a building line as aforesaid is 
now in process but has not as yet proceeded to the point of 
being ratified by City Council. 

On June 4th, 1973, permits were issued to Par Construction Ltd. 
for the demolition of 5333 Windsor Street located on Lots 19 & 
20, Block 10, D.L.'s 668 - 670, at the NW corner of Windsor 
Street and 37th Avenue, and the erection of two new dwellings 
thereon. The former building had been erected in 1927 and 
occupied both lots. 
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Clause 7 Continued 

The present owners, Mono Holdings Ltd., a subsidiary of Par 
Construction Ltd., purchased this property in 1970 subject to 
a mortgage which was discharged earlier this year. In May, 
the owners made enquiry to the Permits & Licenses Department 
regarding the possible development of the site. As the intended 
building line is not yet established and was therefore not noted 
on office records, the owners submitted an application for the 
aforesaid permits issued June 4th, 1973. This oversight was 
subsequently discovered and the Department of Permits & Licenses 
cancelled Building Permit B64171 by letter dated June 15th, 1973. 

Following cancellation of the permit, Mr. Dick Krause, Vice- 
President of Par Construction Ltd., was interviewed at the 
Property & Insurajice Office. At that time, Mr. Krause suggested 
that his principals would be prepared to convey Lots 19 and 20 
to the City in exchauige for two City lots of equal value plus 
costs . 

After viewing several alternative sites, the owners have agreed 
to accept Lots 21 and 22, Sub. 3, Blocks B & 10, D.L. 393 at the 
S.W. corner of Nanaimo Street and 29th Avenue. These lots are 
each 33' x 122' in size and are zoned RS-1. For the purposes 

of this transaction, the exchange lots are valued at $22,000.00 
each. 

Heretofore the aforesaid City lots have been reserved from sale 
in connection with a long-standing proposal to eliminate an 
existing jog in 29th Avenue at Nanaimo Street. Further to a 
recent enquiry to the Planning Department, it has been confirmed 
that such scheme has been abandoned and portions of 29th Avenue 
West of Nanaimo Street are to be closed. As illustrated by the 
attayched plan, the portion of 29th Avenue adjoining the North 
side of Lot 21 is projxjsed to be divided into two building lots 
with lane access at the rear, and the F>oJ^tio" 29th Avenue 
Westerly thereof to a point approximately 145 ft. of Gladstone 
Street is to be added to abutting Park Site #13. 

The Director of Planning & Civic Development has released Lots 
21 and 22 for sale subject to the following conditions 

(a) A bulkhead agreement to be entered into by the 
purchaser of these lots being approximately 2 feet 
below the front street grade. 

(b) The purchaser to sign a registrable quit claim 
consenting to the closure of 29th Avenue adjoin- 
ing Lot 21 as aforesaid at some future date for 
subdivision purposes. 

Following negotiations, the owners have agreed to complete the 
exchange of sites subject to the City paying out-of -p>ocket 
expenses totalling $1,543.75. This settlement is considered 
to be realistic. 

RECOMMENDED that the Supervisor of Property & Insurance be 
authorized to complete the aforesaid exchange on the terms 
and conditions outlined above, including payment of out-of- 
pocket expenses in the amount of $1,543.75 chargeable to 
Street Funds." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of 
Property & Insurance be adopted. 
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INFORMATION 


. DEMOLITIONS 


The Supervisor of Property & Insureoice reports as follows :- 

"I have received and opened quotations from various contractors 
for demolition of the structures listed below and have awarded 
the contract to the low bidders as noted 


Property 

1104 McLean Drive 
Lot 13 Ex. S 29' & 
14, Block 40, 
D.L, 264A 


Project 

Britannia 
Community 
Services 
Centre 


Successful 
Bidder 

Winston 
Kershaw & 
Co. Ltd, 


City to 
Pay 


Code No. 


$595,00 5830/428 


937 Woodland Dr., 
Parcel C of Lots 
7 & 8, Block 25, 
D.L, 264A 


Britainnia 
Community 
Services 
Centre 


George Muys 


$620,00 5830/428 


The above contracts have been confirmed by the Board of Administration 
and are reported to Council for INFORMATION," 

Your Board submits the foregoing report of the Supervisor of I'roperty & 
Insurance to Council for INFORMATION, 
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WORKS & UTILITY MATTERS 


INFORMATION 

1. Cassiar Street Link - 

Highway 401 to 2nd Narrows Bridge 

The City Engineer reports as follows: 

"On May 29, 1973, Council referred a brief submitted to Council by the 
Hastings Sunrise Action Council opposing the Cassiar freeway link to City 
officials for a report; the report to include alternative solutions to the 
freeway link. 

This report provides background information about current traffic 
conditions, comments on the points made in the brief and discusses alternative 
solutions. 

Current Traffic Conditions 

The attached sketches represent the morning peak hour conditions on 
Cassiar Street between Highway 401 and the 2nd Narrows Bridge, Two significant 
points should be noted: 

(a) conditions are such that approximately 300 inbound commuters 
(plus approximately 100 to the Park/Ride lot) from Highway 
401 use residential streets to travel west of Cassiar; 

(b) approximately ^ to 60% of the traffic on Cassiar Street is 
traffic going between Highway 401 and the 2nd Narrows Bridge. 

Comments on Brief Submitted by Hastings Sunrise Action Council 

(1) 'Instigate suburban Park and Ride Depots and rapid buses from Brentwood, 
Sperling and Hastings, Lougheed Mall, and north of Second Narrows as 
proposed by Q.V.R.D,' 

Comment 

The Provincial Bureau of Transit Services will be introducing 
'Fastbus' (express) service from all suburban areas to doimtown 
Vancouver as part of their program of immediate improvements to the 
existing bus system. Further consideration of Park/Ride services 
from Brentwood, Lougheed Mall, North Shore, etc., will be delayed 
until the effect of the 'Fastbus' services has been evaluated. These 
express services oriented to downtovm Vancouver will have little effect, 
if any, on the high traffic volume between the North Shore and Highway 
401 (approximately 50 to 60% of the volume on Cassiar Street) because 
this traffic is not related to downtown Vancouver and hence is not 
readily served by existing or planned transit services, 

(2) 'Eliminate left hand turns off Cassiar between Williams and Adanac Streets 
(where Cassiar is only 2 lanes wide) to allow two lanes for through traffic 
from 401 to Second Narrows, ' 

Comment 

Field checks show that Parker Street is the most southerly inter- 
section where left turning vehicles could restrict northbound volumes 
to 1 lane but left turns are not affecting through traffic significantly. 
However, a left turn prohibition (northbound to westbound) will be 
installed here to guarantee two lanes northbound for through traffic. 
It should be noted, however, that this prohibition will result in 
approximately 90 left turning vehicles (a,m, rush hour) relocating 
to the other local streets and will probably resiolt in some increase 
in congestion along Cassiar Street, 

(3) 'The P,N,E, Park and Ride promotes left turns at Turner, Georgia and 
Adanac which creates a congestion problem. We propose that a study be 
made to facilitate easier access to the Park and Ride area until such 
time as it is moved further east, ' 

Con*t ... 
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Comment 

As the attached sketch shows there are approximately 4.00 left turns 
(northbound to westbound) taking place at the local streets between Parker 
and Turner, i^proxi mately ^ of this traffic (100 vehicles) is destined 
to the Park and Ride lot, 

A brief study of access to the Park and Ride lot has been done. 
There are no other alternative grade street routings and the small number 
of vehicles destined to the lot (from Cassiar using local streets) does 
not justify construction of any special facilities (grade-separated ramps, 
etco). In the circumstances it is considered that the current arrangement 
is the most appropriate, Whether or not the P.N.Eo Park and Ride service 
will be relocated has not been determined at this time, 

(4.) 'At Hastings and Cassiar we propose a "temporary" solution of a 4--way 

left hand traffic signal. We recommend that Cassiar or Hastings be imder- 
passed including sidewalks to accoimnodate present north and south traffic 
in existing lanes, as soon as agreement can be reached with the Provincial 
Government, ' 

Comment 

(a) Left Turn Signal: Left turn signals at Cassiar and Hastings have 
been the subject of many previous reports to the Official Traffic 
Commission, Through traffic volumes (non-turning) on both Cassiar 
and Hastings are so high that introduction of a separate left turn 
phase would result in a substantial reduction in the intersection 
capacity with longer queues for all traffic. We are satisfied 
that the present signal arrangement provides the least delay to all 
traffic on Hastings and Cassiar Streets, (Separate left turn phases 
were part of the Hastings/Cassiar signal operation a nmber of years 
ago and were removed because of an accident situation that resulted 
and because of the additional delay to the then increasing through 
traffic volumes,) 

(b) Grade-Separation: The capacity limitations of Cassiar Street as a 
link between Highway 401 and the Second Narrows Bridge show up most 
dramatically at the Hastings/Cassiar Intersection, This intersection 
has the highest priority for improvement. However, a grade-separation 
of the Hastings/Cassiar intersection shoiald be done only as a stage 
towards an ultimate freeway solution , (This was one of the 
recommendations in the May 5, 1972 report to Council in response to 

a submission from the Provincial Government proposing the development 
of additional grade street facilities,) Grade-separation would 
result in a continuous stream of traffic on the remaining section of 
Cassiar Street which would ultimately require more control ( signals) , 
which would reintroduce the current Hastings/Cassiar situation thus 
reqiiiring another grade-separation, etc, 

(5) 'We ask Council to support the Brief for a First Avenue bus presently being 
circiilated by Prog Hollow Information Centre, We suggest using vacant City 
land at First Avenue and the freeway to act as a temporary Park and Ride 
for freeway commuters, ' 

Comment 

The Provincial Bureau of Transit is currently reviewing the transit 
services to be introduced in the region and it is suggested that this 
portion of the brief be sent to the Provincial Bureau of Transit for 
consideration in their program of improvements. 

Alternatives to the Freeway Link 

Because of the effect on this particular local community (loss of houses, 
general reaction to further major highway construction) the following 
alternatives to the freeway link have been considered, 

Con't ... 
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(i) Tolls on Second Narrows Bridge 

Implementation of tolls wotild be a Provincial Government responsi- 
bility. It is our opinion, however, that tolls would not be a realistic 
alternative even if politically practical. 

Tolls may force some commuters to switch to transit if transit will 
serve their trip destination. In this case, however, the majority of 
traffic on Cassiar Street is Bridge/Freeway traffic that would not be 
served by transit and therefore would not be reduced significantly by the 
introduction of tolls, 

(ii) Improved Transit Services 

Such services will be implemented within a year or two but as stated 
above, transit will not cater to the majority of the traffic on Cassiar 
Street nor would transit likely reduce current voliimes significantly. 
Transit services hopefully will accommodate future growth thus mini m izing 
growth in vehicular trips and maintaining congestion at current levels, 

(iii) Develop Local Streets to Arteriala 

Traffic conditions are such along Cassiar Street that some of the 
local residential streets are being used by commuters to avoid congestion 
etc, at Cassiar and Hastings, However, on a transportation system basis 
this is clearly undesirable. 

In 1971 the Provincial Government suggested a scheme for using some 
local streets to handle the commuter volumes. Development of local 
residential streets in the area to handle the commuter traffic volumes 
would have a further detrimental impact on the surrounding neighbotirhood. 
In our report to Council of May 5, 1972 on this matter we stated that such 
a use of local residential streets is not appropriate and recommended 
against accepting the Provincial Government scheme (Council agreed with 
this recommendation) , 

In summary, there are no realistic alternatives to the freeway link that 
will provide a solution to this problem." 

(Delegation request: Hastings Sunrise Action Council — see letter attached) 
2 . Residential Lane Paving Programme 


The City Engineer reports as follows: 

"City Council, on June 6th 1972, approved the City Engineer's report 
on a lane paving policy in 1 and 2 family areas and passed the following motion: 

♦The City initiate a programme of paving local residential lanes, 
and report back to the Council in twelve months on the results.* 

As stated in the above-mentioned report, it was anticipated that the 
programme to pave local residential lanes would have to be initiated by the City 
for a few years until the property owners became aware of the programme and com- 
menced petitioning for this lane paving under Local Improvement procedures in 
sufficient numbers to provide an adequately yearly programme. However, information 
about the new programme reached more people than was expected (chiefly as a result 
of telephone conversations between property owners and Engineering Department per- 
sonnel regarding dust control of lane surfaces), and 5 months after Council approved 
the lane paving policy, when the projects for the April 1973 Court of Revision were 
compiled, petitions for lane paving in 28 blocks had been received. This fact, 
together with the information that the rate of requests for local improvement 
petitions was increasing. Indicated that initiation by the City was not warranted 
and, therefore, no lanes in the local residential areas were initiated for the 
1973 programme. 

Con't . . . 
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In addition to the 28 petitions which Council considered at the Court 
of Revision on May 17, 1973* 50 petitions have been received this year and 70 
petition forms are currently being circulated amongst the property owners. It is 
estimated that approximately 50 more petitions will be received before the cut-off 
date in December for the Court of Revision, making approximately 100 blocks for 
the 1974 paving programme. 

A programme of this size initiated by the property owners in its 
second year of existence shows a greater response than was expected, and if its 
popularity continues to grow, there will be only a few instances where lane 
paving in local residential areas will require initiation by the City. 

The above report is submitted for the INFORMATION of Council." 


RECOMMENDATION 

3, Option to Purchase 12 Feet for Street Purposes: 
Harbour Park Developments Limited 

The Corporation Counsel reports as follows: 

One of the terms of the agreement made between the City and 
Four Seasons and Harbour Park Developments Limited in April 
of 1970 was the requirement that the City be given an option 
to purchase a 12-foot strip of the uplands property North of 
Georgia Street for future street widening purposes as and 
when needed. 

Dawson Developments Ltd. is acquiring shares in Harbour Park 
Developments Limited and part of the security involves Harbour 
Park granting a mortgage of its uplands to the purchasers. 

This mortgage cannot be registered except as a prior charge 
to the City's option. The purchasers have asked the City to 
grant them the priority so that the mortgage can be registered. 
In return, if and when the City exercises its option, they 
agree to discharge the mortgage from the 12-foot strip. 

This arrangement has occurred before and does not really 
impair the City's ability to get the 12-foot strip and I 
recommend that the proposal be agreed to. 


im 
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BUILDING AND PLANNING MATTERS 

RECOMMENDATIONS 

1 . Parking; Neighbourhood Pubs 

The Deputy Director of Planning and Civic Development reports as 
follows : 

"Council at its meeting on May 1st when dealing with a 
report of the Special Committee on Neighbourhood Pubs 
moved : 

THAT, if as and when these recommendations are 
allowed in regard to neighbourhood pubs, then 
the proposal 'that parking regulations for a 
neighbourhood piib be similar to those of a 
neighbourhood restaurant", be referred to the 
Director of Planning and Civic Development for 
consideration and report back. 

It is assumed that the first part of the above recommendation 
refers to acceptance by the Liquor Control Board of the 
recommendations to Council, but in the meantime, and 
particularly as there is a pending development permit applica- 
tion, it seems appropriate to report on the parking. 

At the present time, parking for beer parlours and cocktail 
lounges is at the rate of one parking space for every 60 sq. ft. 
of area open to the public. Restaurants are at the rate of 
one parking space for the first 1,200 sq. ft. and one 
additional space for every 400 sq. ft. (gross floor area) . 

The City Engineer, as a result of parking surveys throughout 
the City, concludes that the actual parking generated by 
beer parlours is: 

Downtown - One Parking Space for 120 sq. ft. 
Outside Downtown Peninsula - One parking space for 
every 30 sq. ft. 

Whereas neighbourhood pubs are intended to serve predominantly 
a local area, there can be no guarantee that patronage will be 
limited to people from that area and that most of the patrons 
will walk. In most cases also there will not be sufficient people 
resident within walking distance to provide adequate patronage. 

It is a reasonable objective that a neighbourhood pub, which 
has essentially fewer seats than a conventional beer parlour, 
should have parking at a lower ratio as one can anticipate a 
higher proportion of walk-in trade. Even so, there is going 
to be some spill over on to the street and presumably also 
on to surrovinding residential areas and although this will 
have less impact than in the case of a conventional beer 
parlour, it is still a fact which should be considered. 

As there are no neighbourhood piibs on which to base examples, 
and in any event, as the first few neighbourhood pubs which 
are developed are likely to attract patronage from beyond 
the immediate neighbourhood, the results from a study of 
parking generated from these first few, are likely to be 
misleading. Any standard at this time therefore must of 
necessity be somewhat pragmatic. It is suggested, however, 
that the standards for restaurants of one parking space for 
every 400 sq. ft. is too low. 
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After consultation with the City Engineer regarding parking 
for neighbourhood pubs, we believe a reasonable solution 
would be to set a standard of one parking space for every 
100 sq. ft. of floor area open to the public, where the 
seating is less than 100 seats. The standard would then be 
reviewed in two years to evaluate against actual performance. 

Accordingly, it is RECOMMENDED that the Director of Planning 
and Civic Development make application to amend the Zoning 
and Development Bylaw to provide a parking standard of one 
parking space for every 100 sq. ft. of floor area open to 
the public where the licensed premises are of the 
'neighbourhood pub' type and have a seating capacity of 
100 seats or less." 


2. Development Permit Applications 
in the Downtown Area 


The Deputy Director of Planning and Civic Development reports 
as follows: 

"Three separate Development Permit Applications have been 
received relating to the downtown area. These development proposals 
are counter to the proposed amendments to the Zoning and Development 
By-law. 

In accordance with City Council's instructions of June 12, 1973, 
the Deputy Director of Planning and Civic Development has made an application 
to amend the Zoning and Development By-law for the CM-1, CM-2, C-3, C-4 and 
C-5 zones located downtown along the lines of Appendix "A" attached to 
the report. This application is to be referred direct to Public Hearing 
after reports from the Technical Planning Board and the City Planning 
Commission. 

For all of these development permit applications it is 
recommended that the applications be deferred pending submission of 
a further report and recommendations. 


a) 1175 West Georgia Street (Lot B, Block 17, D.L. 185) 
Development Permit Application No. 63404 
Applicant: Waisman Architectural Group 
Zone: CM-2 - Commercial District 
Date of Application: June 26, 1973 

The site is located at the north east corner of Bute and 
Georgia Streets with a 132' frontage 'on Georgia Street and 
a depth of 132' on Bute Street. 

Thi5, development is for an office building, 17 + storeys and 
233' high. The applicants' drawings indicate that the develop- 
ment would have a floor space ratio of 8.95. 

The floor space ratio proposed in the amendment to the Zoning 
and Development for this location is not to exceed 5.00. 


b) 555 Thurlov/ Street (Lots 14 & 15, Block 16, D.L. 185) 
Development Permit Application No. 63403 
Applicant: Waisman Architectural Group and Urban Designers 
Zone: CM-1 - Commercial District 
Date of Application: June 25, 1973 

The site is located at the north east corner of Thurlow and 
Melville Streets with a 132' frontage on Thurlow Street and 
a depth of 132' on Melville Street. 
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The development is for an office-commercial building, 16 + 
storeys and 208' high. The applicants' drawings indicate 
that the development would have a floor space ratio of 8.39. 

The floor space ratio proposed in the amendment to the Zoning 
and Development for this location is not to exceed 5.00. 

c) 1146 Alberni Street (East 1/2 Lot 15, Lots 16 and 17, Block 18, D.L.185) 
Development Permit Application No. 63408 
Applicant: High Field Development Corp. B.C. Ltd. 
Zone: CM-1 Commercial District 

Date of Application: June 26, 1973 

The site is located on the south side of Alberni Street between 
Thurlow and Bute Streets with 132' of frontage on Alberni Street, and 
a depth of 131 ft. 

The development is for an office building, 2 storeys high, occupying 
100% of the property, and the applicant's drawings indicate that the 
building will have a floor space ratio of 1.99. 

The floor space ratio proposed in the amendment to the Zoning and 
Development for this location provided for a review of any building 
with a floor space ratio exceeding 1.00. 


It is proposed that these applications be withheld in 
accordance with the provisions of Section 570 of the City Charter. 
Withholding action must be considered by Council within 30 days 
from the date of application. There is then a further 60 days in 
which Council must either adopt the By-law in respect of which the 
Development Permit is withheld or impose such conditions on the 
granting of the Development Permit as may appear to the Council to 
be in the public interest. 

After complete analysis of the Development Permit 
Applications and possible discussions with the applicants, a 
report will be submitted to Council within the 60 day period 
with recommendations for dealing with these Applications. 

Recommendation: 

That Development Permit Application No. 63404 as filed June 26, 1973 
for an office building at 1175 West Georgia Street 

AND Development Permit Application No. 63403 as filed June 25, 1973 
for an office-comercial building at 555 Thurlow Street 

AND Development Permit Application No. 63408 as field June 26, 1973 
for an office building at 1146 Alberni Street 


BE withheld for a period of 30 davs frnm tho Ha+o ^-p ■, ■ ^- 
a further 60 days thereafter pursuant to Section 575 TZ'V"'' 
Charter on the grounds that s'aid appl ?cat?on' °are'?n°con'n icrwUh"[he 
proposed Zoning and Development By-law amendment. ^°"^'^ct with the 

lTlT^^^lZVZ^TT ^PP''"t'ons be notified 



Department Report, July 13, 1973 
CONSIDERATION 

3. Alternate Highway Route from the 
Lower Mainland to the Interior 

The City Clerk reports as follows: 

"Council has received the following letter from the Corporation 
of the Village of Lillooet: 

'The Council of the Corporation of the Village of Lillooet 
will be petitioning the Honourable Minister of Highways 
for an alternate route to the Interior from the Lower 
Mainland, and enclosed is a brief and map illustrating 
the alternate route. 

The Council of Lillooet is seeking support from it's 
member municipalities and is asking you to support 
their request by resolution. 

Please forward the sealed resolution to the address 
below at your earliest convenience. ' 

On November 9, 19 71, Council noted a communication from the 
Squamish-Lillooet Regional District requesting Vancouver City 
Council to support the completion of Highway 99 from West 
Vancouver to Lillooet. At that time. Council passed the 
following motion: 

'THAT the City of Vancouver support the position of the 
Squamish-Lillooet Regional District with respect to 
the completion of this highway and a copy of this 
resolution be forwarded to the Minister of Highways. ' " 

The City Clerk submits the foregoing request of the Corporation of 
the Village of Lillooet for the CONSIDERATION of Council. 

(A copy of the map showing the alternate highway route from 
the Lower Mainland to the Interior is attached for the 
information of Council.) 


RECOMMENDATIONS 

4. Strathcona Rehabilitation Project - 
636 Hawks Avenue - Increase in 
monthly rental 

The Deputy Director of Planning and Civic Development reports 
as follows: 

't)n February 8th, 1972, City Council adopted a Board of Administration 
report dealing with the lease arrangements for the Strathcona Rehabilita- 
tion Project site office, establishing a rental of $150 per month on the 
basis of a month-to-month lease. 

When the Strathcona Project first started, 636 Hawks Avenue proved to be 
the only suitable accommodation for a site office. During negotiations 
for the site office, the Law Department desired that lease arrar^gements 
be made for this property for the duration of the project. The landlord 
expressed a desire for a rental increase after the first year's occupancy 
if a longer term was to be considered. When the lease was drawn, it was 
found that the property was part of an estate settlement and a lease 
agreement was drawn on a month-to-month basis as a temporary measure until 
the estate was settled. This occurred in August, 1971. 
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Due to changes in personnel in the Law Department at that time and the 
pressure of work, in starting the rehabilitation project, a revised lease 
agreement, reflecting a rental increase, was not drawn when the estate 
was settled. 

The landlord of 636 Hawks Avenue has served written notice on the Project 
Co-ordinator that the monthly rental is to be increased. 

The Strathcona Rehabilitation Project is a Federal/Provincial/City 
pilot rehabilitation project and the City's share of the increased 
rental will amount to approximately $6.00 per month. 

On May 30th, 1973, the Strathcona Rehabilitation Committee resolved: 

'THAT the rental be increased to $175.00 per month 
retroactive to February, 1973. In February, 1974, 
if the partnership is still occupying the building, 
the rental be increased to $200.00 per month.' 

It is RECOMMENDED THAT the monthly rental of the Strathcona Rehabilitation 
Project site office at 636 Hawks Avenue be increased to $175 per month, 
retroactive to February, 1973, and increased to $200 per month for 1974 
if the Partnership is still occupying the building. 

It is FURTHER RECOMMENDED THAT the Corporation Counsel be instructed 
to draw up a new agreement to reflect the increases in rental costs 
for 1973 and 1974, if necessary." 


5. Proposed Residential Facility: 
Downtown East Side 


The Deputy Director of Planning submits the following 
report of the Steering Committee set up under authority of 
Council resolution of August 15» 1972: 

"I INTRODUCTION 

The Council resolution of August 15, 1972 is as follows: 

'A. That the City of Vancouver, in consultation with the Province of 
British Columbia and Central Mortgage and Housing Corporation 
develop an approximately 75-place supervised residential facility 
in the downtown area - 

(i) preferably within walking distance of food services to 
avoid major built-in facilities, 

(ii) to include activity and lounge areas, 

(iii) to a standard for particular ease of cleaning and proofing 
against vandalism and fire, 

and that the Planning Department be asked to coordinate this task 
and report back to Council on specific plans. 

B. That the Board of Parks and Public Recreation prepare a more 
detailed proposal for a Skid Road recreation program for consi- 
deration by Council. 

C. That the Department of Welfare and Rehabilitation, in cooperation 
with the Department of Veterans' Affairs, continue to expand the 
current practice of supervising food and lodgings of persons 
unable to manage their own affairs. (i) 

TTJ It should be noted that certain other agencies also supervise rood ind lodgi 
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D. A Steering Committee continue to coordinate planning of this 
facility under the direction of the Director of Planning. This 
committee should meet with agencies and individuals working and 
living in the downtown East Side. 

E. The above work to be carried out in collaboration with the Greater 
Vancouver Regional District, with a view to the District taking 
over the f ac i 1 i ty . ( i i ) ' 

Initially, concentration was directed to the recreational aspects as 
referred to in recommendation B above. Council on March 27, 1973 
approved recommendations for the recreation program for Downtown East 
Side Residents. 

The Steering Committee, referred to in Recommendation D above, includes 
six volunteers from agencies concerned with the Downtown East Side area(iii) 
together with representatives of Central Mortgage and Housing Corporation; 
the Provincial Departments of Municipal Affairs and Rehabilitation and 
Social Improvement, Greater Vancouver Regional District Housing Depart- 
ment; and the City's Health, Welfare and Rehabilitation, Social Planning 
and Planning and Civic Development Departments with the Assistant 
Director of Community Planning as Chairman. This Committee began its 
work on February 28, 1973. The Committee identified its task as being 
to provide the necessary advice, based on the diversified experience 
of its members to allow a comprehensive, well documented report to be 
placed before City Council for approval and submitted by the City as 
a formal application to the senior governments to provide this facility. 
The Committee has worked on the understanding, which was included in 
the 1972 report of the Medical Health Officer that this housing would 
be provided under federal -provincial arrangements (Section 40 of the 
National Housing Act) and would form part of the Regional District's 
stock of public housing. 

II LOCATION 

The Committee established as a basic criterion for location, that the 
site be within about 4 blocks of the intersection of Main and Hastings 
Streets. This would allow the building to be within reasonable walking 
distance of a number of facilities planned for the old public library 
at the south-west corner of this intersection. It would also be within 
walking distance of other existing, or proposed, buildings such as 
Oppenheimer Lodge, and could share recreational facilities accessible 
to these buildings. Tentative sites of approximate size considered 
necessary for the type of building proposed have been identified. In 
all cases, assembly of land from private owners is required. 

The Committee considered that the most realistic locations would be 
found north and east of the Main and Hastings intersection. It has 
for some time been the Planning Department's view that the most 
appropriate uses in the greater part of the area north of Hastings 
Street and east of Main Street to about Heatley Avenue are institu- 
tional and certain kinds of commercial and residential uses, rather 
than industrial for which it is presently zoned. This information 
was provided for the Province and Central Mortgage and Housing 
Corporation in relation to the application for the Oppenheimer Lodge 


(ii) This is understood to mean that the Greater Vancouver Regional District 
will pay the local (12-1/2%) share of operating losses, as it does for 
other federal -provincial public housing. 

(iii) Downtown Community Health Society, Central City Mission, Stanley and New 
Fountain Residents Society, St. James' Social Service, Vancouver Community 
Legal Assistance Society. 


cont 'd 
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project, in this area. More specific proposals for the long term 
zoning of this area will follow through the work now proceeding on 
the 'City Outside the Core'.{iv) There is further reference to the 
existing zoning in relation to this housing as now proposed in 
Section IV, below. 

1 1 1 FORM AND CONTENT OF THE BUILDING 

The Committee considers that generally the building should be designed 
to be appropriate to its urban setting close to the eastern side of 
the downtown area. The Conmittee considered the guidelines listed 
below, should apply. 

The accommodation and supporting facilities are considered desirable, 
it being recognized that the degree to which they can be provided 
will be governed by the costs acceptable to the Province and Central 
Mortgage and Housing Corporation. It is recognized also that the 
architect may develop more suitable arrangements for the disposition 
of the various facilities than can be foreseen at this stage. 

1 . Occupancy 

Occupancy should be for single men only. 

2. Size 

The size of the building should not exceed 75 units. 

(Council, on March 27, 1973 confirmed these two Committee 
recommendations . ) 

3. Height 

The height of the building should not exceed 3 or at the most, 
4 storeys. 


4. Accommodation to be Included 

(1 ) Sleeping Units 

Approximately 75 sleeping units for single occupancy, with 
individual toilet facilities. The minimum provision of 
toilet facilities should be a wash basin and water closet 
to each sleeping unit. The precise number of rooms will be 
determined by the design, which should provide for adequate 
daylighting and amenities appropriate for permanent occupancy. 

(2) Other Facilities 

(a) Communal Facilities . The Committee considers it would be 
inappropriate at this stage to specify precisely the size 
and location of facilities to be included. It considers 
that desirable facilities should include main lounge, and 
possibly other small lounge areas, games room, workshop, 
and areas to allow residents to prepare hot drinks when 
the kitchen is closed. 


(iv) This study by the Planning Department is expected to be sufficiently 
advanced by the spring of 1974 to provide the basis for the rezoning. 

(v) The six representatives of Downtown East Side agencies intend to examine 
further other aspects of occupancy, but the Committee has agreed that 
this need not delay submission of this report. 


cont 'd 
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(b) Dining Room to serve the total number of residents. ^^^^ 

(c) Kitchen , including food preparation and serving facilities 
for dining room, (vi) 

(d) Grouped Toilet Facilities . It is envisaged that there 
may be a need for some communal toilet facilities in 
addition to the provision in individual units. The scale 
of provision for these facilities, such as showers, baths, 
water closets and urinals, will therefore be affected by 
the design of the units as well as by City by-laws and 
other applicable requirements. 

(e) Accommodation for visiting medical, health and social 
service workers. 

(f ) Laundry Facilities 

(g) Storage Facilities 

5. Furniture and Equipment 

Furniture, including beds, chests, sofas, tables and chairs to be 
provided to the scale recognized by Central Mortgage and Housing 
Corporation, and all furnishings to meet the requirements of the 
City Health and Fire Departments. 

6. Off -Street Parking and Loading 

Adequate off-street parking and loading spaces to be provided. 

IV ZONING 

Because the location proposed is presently zoned (M-2) Heavy Industrial 
District, rezoning to (CD-I) Comprehensive Development District 
specifically for this facility, may be required. There is at present, 
an anomaly in the Zoning and Development By-law which allows as an 
'outright use', a building of this kind if provided by a philanthropic 
or charitable agency, but not if the same building is provided as a 
public housing project under Part VI of the National Housing Act. In 
the case of the Oppenheimer Lodge single persons housing project at 
the southwest corner of Cordova Street and Jackson Avenue, it was found 
necessary to obtain (CD-I) Comprehensive Development District zoning. 
A later report on zoning will be submitted if the project is approved 
by the City and the senior governments. 

V MANAGEMENT 

The Committee has so far not discussed management to any great extent. 
The representative of the Province was not present at the meeting on 
May 16, 1973 when the text of this report was agreed. It was considered 
that the following extract from a letter dated April 16, 1973 from 
Mr. J. T. Williams, Administrative Officer, Department of Municipal 
Affairs to Mr. R. Thompson, City Clerk, should be included for the 
information of Council: 

'This subject has been discussed with the Minister of Municipal 
Affairs, who has agreed, in principle, to co-operate with the 
City in the development of this project, under the provisions 
of Section 40 of the National Housing Act. It is to be under- 
stood that the management of this hostel is to be under the 
control of the City of Vancouver, or alternatively of a properly 
constituted and recognized society. This could be in concert 
with the management of Oppenheimer Lodge, which is now under 
construction. ' 


(vi) Recommendations to include these facilities result from the phasing out of 
other food services (Alpine Cafeteria), which took place after the recom- 
mendations adopted by Council on August 15, 1972. (See Recommendation 
A.(i) quoted in Section I of this report.) 
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VI RECOMMENDATIONS 

It is recommended that: 

1. The City request the Province and Central Mortgage and Housing 
Corporation to provide, through the provisions of Section 40 
of the National Housing Act, a residence for single men, on a 
suitable site which the City is in the process of securing. 

2. The form, character of the building and the accommodation to be 
provided, be generally as set out in this report. 

3. The site be purchased from the City by the federal -provincial 
partnership at a price to be negotiated. 

4. Representatives of Downtown East Side organizations continue to 
participate in this project. 

5. The Greater Vancouver Regional District be requested to confirm 
its acceptance of this project as part of the District stock of 
public housing." 


CONSIDERATION 
6. Shannon 

The Deputy Director of Planning & Civic Development and the 
Director of Permits and Licenses report as follows: 

"On June 12th, 1973 Council had before it a report dealing 
with minor amendments to the development permit application 
for Shannon. A Council resolution of February 20th, 1973 
required all changes to be submitted to Council and the later 
report suggested for consideration that where minor amendments 
were, in the opinion of the officials, an improvement to design, 
they should be empowered to approve them, only submitting to 
Council those which, in their view, did not represent improve- 
ment. Council referred this matter back again for information 
on the minor amendments proposed. 

Attached as Appendices A and B are letters from Arthur Erickson, 
architect, and two lists of minor amendments, together with 
staff comments thereon." 


The foregoing is submitted by the Deputy Director of Planning 
& Civic Development and the Director or Permits and Licenses 
for the CONSIDERATION of Council. 


7. Building 14, Vanier Park - 
Community Music School of 
Greater Vancouver 


The Director of Planning and Civic Development and the 
Supervisor of Property & Insurance report as follows: 

"By letter dated 3rd July, 1973 addressed to Council (copy 
attached) the Community Music School has asked for the use 
of Building 14 in Vanier Park. They anticipate being able 
to raise funds to fix up the building and to operate the 
facility and note that the location of this building close 
to the Centennial Museum and MacMillan Planetarium will be 
a benefit to them. 
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Building 14 is the last remaining Department of National 
Defense warehouse on Vanier Park. It was originally retained 
as storage space and work space for the Museum while the Cen- 
tennial Museum was being constructed and is currently being 
used by the Federal Government in connection with the St. Roch 
restoration. In March, 1972 Council resolved that Building 14 
should be made available to the Federal Government until 
March 31, 1974, but did not determine its use past that date. 

Over the past few years there have been many requests from 
various groups for the use of Building 14, including the 
Museum Board itself. In May, 1971 Council did not accede to 
requests from the B.C. Wildlife Federation to use the building 
as a natural history museum and from the B.C. Science and 
Technology Museum to use the building for its purposes. 

The Park Board has consistently maintained that once the 
Museum was completed and the building was no longer used for 
Museum storage it should be demolished and this portion of 
the City holding in Vanier Park turned over to the Park Board. 

It is suggested that if Council is considering retaining 
Building 14 after the March, 1974 deadline given to the Federal 
Government it should consider other uses which might be made 
of the building and not solely the Community Music School of 
Greater Vancouver." 

The Director of Planning and Civic Development and the 
Supervisor of Property & Insurance submit the foregoing 
report for the CONSIDERATION of Council. 

(A copy of the letter from the Commiinity Music School 
is attached for the information of Coiincil) 
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FIRE & TRAFFIC MATTERS 


REC OMMENDAT I ON 


1. Amendments to City Fire By-law 

The Fire Chief reports that there are four items concerning 
fire safety which should be included in the Fire By-law of the 
City. He respectfully requests that Council instruct the Corporation 
Counsel and the Fire Chief to draft suitable amendments to the Fire 
By-law to include these items. 


A. RESTRICTING SMOKING IN DEPARTMENT STORES 

Council has requested the Fire Chief to report on the subject 
matter of the letter received on March 19, 1973 from Mr. D.J. 
Hudson, Vice-President of B.C. Stores Division of the T. Eaton 
Co. Ltd. which expressed the desirability of amending the 
Fire Bylaw to restrict smoking in department stores in the 
City. Mr. Hudson states that the cities of Winnipeg, Toronto 
and Montreal have Bylaws controlling this problem and the 
Fire Chief has obtained copies of these Bylaws. 

The Fire Chief agrees that indiscriminate smoking in 
department stores does create a fire hazard. Recently we 
have had numerous incidents directly contributed to this 
cause . 

The replies from the above Cities express the view that, 
while the Bylaw is of assistance to store managers, it 
would be very difficult for Fire Inspectors to enforce 
and enforcement should be the responsibility of the 
resident store managers. The Fire Chief agrees with this 
point of view and is also of the opinion that the size of 
the stores to be affected should be defined in the Bylaw. 

A suggestion is that the Bylaw shall apply only to retail 
stores in which 25 or more persons are employed and that 
areas where smoking may be permitted should be included 
in the Bylaw, such as restaurants: lunch counters and 
other specified safe areas. Provision for the posting of 
"No Smoking" signs should also be included. 

RECOMMENDATION 

THE FIRE CHIEF RECOMMENDS that Council amend the Fire 
Bylaw to restrict smoking in retail stores, incorporating 
the suggestions noted in this report. 

B- ELEVATOR NOTICES 

The Fire Chief reports that a study of recent fires in high 
buildings in North America reveals the fact that many fire 
deaths are resulting from the use of elevators in these 
buildings under fire conditions. 

In many cases the elevator has stopped at the floor involved 
in fire. 


Cont'd 
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The elevator doors have opened exposing the passengers to 
the extreme heat and smoke, resulting in their deaths. 

The general public has been made aware of this danger to 
some degree through publicity in the Press, but it is felt 
that positive action is required to overcome the problem as 
it exists in the City of Vancouver. 

RECOMMENDATION 

THE FIRE CHIEF RECOMMENDS that the City Fire Bylaw be amended 
to require that a printed sign be posted above each elevator 
call button stating "Do Not Use the Elevators in Case of Fire, 
Use the Exit Stairways" . Such sign to be printed in letters 
of a size that can be easily read by persons using the elevator. 

C, EMERGENCY LIGHTING 

The Fire Chief reports that under the provisions of the National 
Building Code emergency lighting is required in new buildings to 
be constructed in the City in the future. 

There are however, many existing buildings constructed under the 
former Vancouver Building Bylaw which have not been equipped 
with emergency lighting. These existing buildings are of the 
same form of construction as those being built today with 
exterior stairways and corridors that must rely on artificial 
lighting. In the event of a power failure these staiirways 
and corridors are in complete darkness and therefore require 
emergency lighting. We have had numerous fire situations 
where the electrical supply failed and the occupants were 
forced to proceed in the darkened stairways to gain egress 
from the building. 

RECOMMENDATION 

THE FIRE CHIEF RECOMMENDS that Council consider an amendment 
to the Fire Bylaw requiring all buildings to be provided with 
emergency lighting of the same standard as that included in 
the National Building Code for new construction. 

D. FIRE LIMITS 

The Fire Chief reports that the section of the City Building 
Bylaw relating to Fire Limits is no longer included in the 
new National Building Code recommended for acceptance by the 
Building Inspector. 

There are many Fire Bylaw restrictions related to the Fire 
Limits with respect to the storage of flammable liquids, 
propane, etc. The Fire Limits must be retained to maintain 
adequate control of these hazards. 

Section 1.9 of Bylaw 4193 reads as follows: 
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(i) For the purpose of this Bylaw the area or 
district within the City shown coloured 
red on the plan hereto attached and marked 
as schedule "A" to this Bylaw shall be and 
shall be known as Fire Limit number 1. 

(ii) For the purpose of this Bylaw the area or 
district within the City shown coloured 
yellow on the plan hereto attached and 
marked as schedule "A" to this Bylaw shall 
be and shall be known as Fire Limit number 2. 

(iii) For the purpose of this Bylaw the area or 
district within the City shown coloured 
green on the plan hereto attached and 
marked as schedule "A" to this Bylaw shall 

be and shall be known as Fire Limit number 3. 

A map of the Fire Limits is attached to the report. 
RECOMMENDATION 

THE FIRE CHIEF RECOMMENDS that Section 1.9 of the Building 
Bylaw 4193 which defines the Fire Limits be incorporated 
in an amendment to the Fire Bylaw of the City and the 
references throughout the Fire Bylaw be amended accordingly. 


(Copy of the letter from the B.C. Division of the 
T. Eaton Co. Ltd., copies of the letters from the 
Cities of Winnipeg, Toronto and Montreal, with 
corresponding By-Laws are attached for the information 
of Council.) 
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FINANCE MATTERS 


RE COMMENDAT I ON 

1. Opportunity Rehabilitation Workshop 
Grant Equal to Taxes 


The Director of Social Planning reports as follows: 

"On June 5, 1973 City Council granted the Opportunity Reha- 
bilitation Workshop the sum of $2,685.69 which was intended 
to equal the amount owing in 1972, 1973 taxes and penalty. 
The above sum ($2,685.69) was calculated prior to preparation 
of final tax levies and turns out to be $237.42 short. The 
actual 1972-73 levy (including penalty) is now shown to be 
$2,923.11. The amount owing in taxes and penalty is $2,923.11. 

The Director of Social Planning recommends: 

That City Council grant the ORW the further amount of 
$237.42 required to make the grant equal to taxes." 


2 . Project Find (LIP) 


The Superintendent, Board of Parks and Public Recreation and 
the Director of Social Planning report: 

"On June 26, 1973 Vancouver City Council heard delegations from 
various city groups requesting that Project Find (LIP) receive 
interim City funding until senior governments reconstitute 
financing arrangements. City Council requested that the Parks 
Board and the Director of Social Planning jointly report to 
Council details of the project and advise on areas in which 
Council should participate by making funds available. Council 
also requested information as a result of investigations of the 
possibility of Provincial funding. This report, prepared for 
City Council meeting on July 3, was withheld at the request of 
the Board of Administration. 

A. Elderly Citizen Program 

Sixteen workers were located in various Community Centres in 
the city. The city was divided into three areas; West, 
Central and East, each with an Area Co-ordinator . Included 
in each area were other LIP staff provided through grants 
to local Associations, giving a total of 21 staff in the 
city. Staff meetings and in-service training programs were 
provided to increase communication and improve staff skills. 

Bus trips were scheduled, music, arts and crafts activities 
were arranged and 22 people attended Camp Capilano for a 
three-day period. 

Community Centres Involved 17 

Program Membership 2,9G8 

Number of Sessions (4 mos.) 2,083 

Total Attendance 47,581 

B . Hand i capped 

Six staff were involved in various activity programs for 
handicapped children and adults, such as: 
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(1) swimming program on Mondays 

(2) retarded children's program, ages 8 to 12 - Tuesdays 

(3) handicapped teen program, ages 13 to 22 - Wednesdays 

(4) drop-in program for retarded children, 13 to 18 - Thuri-.days 

(5) Central City Mission residents - Fridays 

(6) Weight Watchers' Club for retarded girls - Friday 

Community Facilities Involved: - Percy Norman Pool 

- Marpole Community Centre 

- Douglas Park Community Ha.ll 

- Oakridge School 

- Central City Mission 

- V.A.R.C.O. Workshop 
Program Membership 314 

Number of Sessions 140 

Total Attendance 4,764 

C. Day Activity Programs for the Handicapped 

Three staff members were involved in developing, co-ordinating 
and implementing day activity programs for handicapped home- 
bound adults in the City of Vancouver. One worked as the 
co-ordinator , one as a crafts instructor and the other as 
a physical education instructor. Volunteers were used to 
interview prospective clients who had been referred to the 
project by the many agencies serving the disabled. When 
there were sufficient numbers for a group, a program was 
started. Transportation was supplied to and from the 
Community Centre. 

Community Centres Involved: - Hastings 

- Killarney 

- West End 


Program Membership 69 

Number of Sessions 99 

Total Attendance 803 


D. Boarding Home Program 

Six staff helped ex-psychiatric patients from City-licensed 
boarding homes to become motivated to leave the shelter of 
the boarding home and become involved in various recreational 
activities. Through participation at the Community Centres, 
where the opportunity to learn basic skills in various 
activities was provided, the project involved the participants 
into many of the on-going community activities and programs. 
Individual counselling and close co-operation with the City 
Department of Rehabilitation and Welfare and Riverview Out- 
Patients' Department was established. 

Centres Involved 21 City licensed boarding home 

Program Membership 195 

Number of Sessions 93 

Total Attendance 2,380 

At the present time all of the above programs have been funded 
until November 30th by an LIP extension. The Provincial Govt^rnmont 
has been approached and is considering a Parks iioard proF:)osal 
for permanent funding of the Boarding Homes Program and Lho Day 
Activity Program for Handicapped Adults. They will be evaluating 
these programs after observing them in operation over the next, 
few months. 

The Parks Board advises that the two programs that do not fall 
under Provincial funding arrangments (Elderly Citizen Program and 
Handicapped Program) would, if continued at their present scale, 
require an annual budget of $163,360.00 for staff costs alone. 
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The Superintendent, Board of Parks and Public Recreation and the 
Director of Social Planning recommend that the: 

(a) Parks Board keep City Council advised of progress in their 
negotiations with the Provincial Government to obtain 
funding for the Boarding Home Program and the Day Activity 
Program for Handicapped Adults. 

(b) Director of Social Planning review with the Parks Board, the 
Elderly Citizen Program and the Handicapped Program and 
recommend to City Council before November 30th, whether to 
continue these programs and, if so, an appropriate on-going 
budget for the Board of Parks and Public Recreation and local 
areas of the City having priority for those programs. 
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REPORT TO COUNCIL 


June 2g, 1973 


A meeting of the Standing Committee of Council on Environment 
was scheduled to be held in No. 2 Committee Room, Third Floor, 
City Hall, on Thursday, June 2S, 1973, at 11:00 a.m. 


PRESENT: 


Alderman Linnell (Chairman) 
Alderman Gibson 


ABSENT: 


Alderman Pendakur 
Alderman Massey 


) Engag 
) Devel 


ed in Civic 
opment Meeting 


COMMITTEE 
CLERK : 


H. Sugrive 


There being no quorum present, the following report 
is, therefore, submitted to Council by the 
remaining members present; Alderman Linnell 
and Alderman Gibson 


RECOMMENDATION : 

1. Access to Eraser River and the Need 
for Parks in the Fraserview Area 

Mr. Sam Vint, President of the Fraserview Homeowners and Tenants 
Association presented a brief in which he emphazised that public 
access to the north arm of the Fraser River was limited east of 
Granville Street, therefore, land available now should be utilized 
so that the full potential of the river could be developed, bearing 
in mind the recreational requirements of present and future citizens. 

He further pointed out the case in point was a three acre site 
at the Knight Street Bridge which could and should be developed 
into a boat launching and trailer park facility. He brought to the 
attention of the Committee the development of MacKenzie Park on 
Sea Island which had facilities for boat launching, picnics and 
a playground area with a stretch of river frontage that was 
fully used by the citizens who not only had a pleasant park where 
they could relax and watch the marine activity on the river, but 
also put a line in the water if they so desired. He emphazised that 
although it would be difficult to duplicate a similar park east of 
Granville Street, an area that has potential, lies east of 
Victoria Drive and immediately south of Marine Drive. It was nicely 
treed and tied in with access to the river immediately east of the 
shipping yard which would make an excellent nature park by simply 
providing park mulch pathways, leaving the area as natural as possible 
with the underbrush and the wildflowers that normally grow in that 
environment. He further stated that the land area at the river 
could be extended by dumping sand fill. There was also an excellent 
view of the river from that point. 

Such a development would be highly appreciated by not only the 
senior citizens living in the ethnic homes immediately north of 
Marine Drive, but also the residents of Fraserview and the general 
public . 
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The Committee on Environment at its meeting on May 3, 1973, had 
discussed two views related to the above subject, and had requested 
the Board of Parks and Public Recreation for their opinion, 

a) Public Access - Fraser River Waterfront 

Two privately owned properties adjacent to the Knight Street 
Bridge right-of-way were offered for sale by Landon Agencies 
Limited. 

The Park Board advised that the City Council reserve the 
Knight Street Bridge right-of-way waterfront land under thp 
bridge for a sitting-out river front view park, and public access 
provided by extension of Kent Avenue south for a short distance 
easterly, and further the Park Board was not interested in 
purchasing the two privately held sites adjacent to the bridge. 


b) Proposed Fraser River Waterfront Parks - 
East of Angus Drive 

The Committee on Environment at its meeting on April 5, 1973, 
considered the report from the Director of Planning on the 
proposed Fraserview waterfront parks - east of Angus Drive 
and resolved that the Park Board advise on a priority basis 
with regard to establishing the proposed waterfront parks. 

The Park Board investigated each of the street ends under 
consideration and were of the opinion that the street ends 
were limited in their use, but shoiild be cleaned up, kept 
tidy and accessible by the City Engineer and further urged 
that the City should not dispose of any street ends. In their 
opinion none of the street ends were suitable for boat 
launching ramps as the river was narrow and swift and was a 
heavy marine traffic route. 

In the opinion of the Board of Parks and Public Recreation, 
the street ends mentioned should be cleaned up on the 
following priority basis: 


SHAUGHNESSY Street End 
ELLIOTT Street End 
CROMPTON Street End 
KERR Street End 


After further discussion, it was. 


RECOMMENDED: 


(i) 


THAT the brief of Fraserview Homeowners 
and Tenants Association, as presented, 
be received. 


(ii) 


THAT the Board of Parks and Public 
Recreation's two reports, dated 
June 15, 1973, be received. 


(iii) 


THAT all street ends between Angus Drive 
and Boundary Road be reserved for potential 
park use and that the City Engineer be 
asked to submit an estimate for providing 
benches and garbage receptacles for the 
proposed park. 


(iv) 


THAT in view of the fact that there were 
no natural parks in the above area, all 
trees in the whole area be saved. 
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(v) THAT Coiincil approach the Provincial Government 

to create proper landscaping at Knight Road 
Bridge Access in a similar manner to that of 
the Georgia Viaduct. 


INFORMATION: 


2. Proposed Requirements in Building By-law 
for the Handicapped 

The Standing Committee on Environment, at its meeting on June 14, 
1973, had considered the proposals for design standards for 
requirements in Vancouver Building By-law and the Zoning Development 
By-law, as submitted by S.P.A.R.C. and had resolved that the 
City Building Inspector and representatives of S.P.A.R.C. discuss 
the criteria for making provision of exemption for elevators in 
two storey buildings or more in height, and further resolved 
that the following items be included in the information pamphlet 
to be prepared by S.P.A.R.C, 

(i) When it is necessary to locate ramps outside, 
they shall be protected from snow and ice 
accumulation. 

(ii) Floors shall have non-slip qualities. 

Subsequently a meeting was held on June iB, 1973, between Mr. 
Des Jardins of S.P.A.R.C. and Mr. Matheson, City Building 
Inspector who discussed the requirements of elevators in buildings 
as part of the requirements for the handicapped. In the dis- 
cussion Mr. Des Jardins had made it clear that S.P.A.R.C. did not 
wish to have regulations for the handicapped imposed on small 
buildings. It was felt that buildings smaller than $,000 square 
feet should be exempt from all the proposed regulations. It was 
felt further that the requirements of an elevator should be 
related to the same floor area exemption as applied to the rest of 
the regulations. 

The scope of the requirements for the handicapped, therefore, 
were stated clearly. The regulations of the handicapped should 
apply to the following groups of buildings where they are 5,000 
square feet or greater in area. They should apply to buildings 
of all heights including one storey buildings with basements 
where the basement is developed as part of the use of the building 
exclusive of areas used for storage and mechanical services. 


Group A 
Group B 
Group C 


Group D 
Group E 
Group F 


All Divisions 
All Divisions 

Except apartment buildings. 
(Note, however, site development and access 
to apartment buildings shall be in accord 
with the requirements). 


Divisions 2 and 3, and portions of Division 
1 buildings used for administrative purposes, 
(Note Group F, DiVo 1, is omitted because 
it consists of buildings housing high hazard 
occupancies ) . 


The foregoing categories of buildings cover those described in 
the submission by S.P.A.R.C. They are placed in the appropriate 
groups set forth in the National Building Code. 
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The proposed appendix was discussed also. It was proposed to use 
the "General" comments in the proposal by S.P.A.R.C. and add to 
it the additional items which arose out of the discussion at the 
June lU, 1973 meeting of the Standing Committee on Environment. 
The proposed appendix is circulated for information. 

Mr. Matheson, the City Building Inspector, further detailed the 
report, after which it was, 

RESOLVED ; 

(a) THAT the City Building Inspector's report 

of June 22, 1973, on the Proposed Requirements in 
in the Vancouver Building By-law for the 
Handicapped, be received. 

(b) THAT the Corporation Counsel be asked to 
incorporate the addenda as submitted by the 
City Building Inspector on design standards 
for the handicapped for inclusion in the 
Proposed Vancouver Building By-law and the 
Zoning Development By-law for presentation 
to Council by September, 1973. 


The meeting adjourned at 12:00 noon. 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON FINANCE & ADMINISTRATION 


June 28, 1973 

A meeting of the Standing Committee of Council on Finance 
and Administration was held on Thursday, June 28, 1973, at 
approximately 12:15 p.m. in the No. 1 Committee Room, third flooy. 
City Hall. 

PRESENT ; Alderman Bowers (Chairman) 

Aldermen Gibson, Harcourt and Volrich 

ALSO PRESENT ; Alderman Linnell 

Alderman Marzari 
Alderman Pendakur 

CLERK: R. Henry 

INFORMATION 

1. Review of City Departments (continued) 
Health Department 

This is a second in a series of meetings devoted to reviewing 
various Civic departments so that Committee members will be 
familiarized with the functions of departments. 

Present at the meeting was the Medical Health Officer and the 
principal members of his Department. Dr. Bonham distributed copies 
of the Annual Report of his Department dated 1971, together with 
a list of the services provided by his Department with related 
comments on each service. The report also showed estimated 
expenditures and any recovery on the services. The Medical 
Health Officer also circulated information concerning the 
service area boundaries, the location of the various services 
and the Department's budget. 

On questions raised by members of the Committee, Dr. Bonham 
and his staff gave oral explanations. When discussing occupational 
health it was stated that there was no high accident risk with 
inside staff but Police and Fire Department personnel were high 
risk because of their job involvement. Police and Fire 
Department staff have a minimum standard of physical fitness with 
periodic examinations. 

The question of fluoridation was raised and Dr. Bonham advised 
that childrens ' teeth in the City compared unfavourably with those 
of other Canadian municipalities who used fluoridation. 

The Committee was advised that the Federal Government has been 
anxious to change its arrangements with the Provinces regarding 
health financing and agreement has almost been reached on this issue. 
It would therefore appear that new patterns of organization and 
financing are likely to take place. All indications point to a 
more integrated Health Service with the likelihood that Public 
Health services would be an integral part of an overall Health 
Plan. At this phase the special responsibility of local government 
for Public Health services may be significantly altered. 


The meeting adjourned at approximately 1:30 p.m. 


* * * * * 
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PART REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON FINANCE & ADMINISTRATION 

June 28, 1973 


A meeting of the Standing Committee of Council on Finance and 
Administration was held on Thursday, June 28, 1973, at approximately 
1:30 p.m. in the No. 2 Committee Room, third floor. City Hall. 


PRESENT : Alderman Bowers (Chairman) 
Alderman Gibson 
Alderman Harcourt 
Alderman Volrich 


CLERK ; R. Henry 

Adoption of Minutes 

The Minutes of the meetings of May 24th, May 31st, and June 14th, 
1973, were adopted. 


RECOMMENDATION 


1. Haro Park Site 


The Committee on March 1, 1973, when considering the Haro Park 
Site recommended that it be offered for sale to the Provincial 
Government for the purpose of the government developing specified 
housing. Council agreed with this recommendation and with a 
further recommendation on May 10th, that the Provincial Government 
be informed of any non-profit organizations who may have expressed 
an interest in acquiring the site for housing. 

The Chairman drew the Committee's attention to a letter 
received from the Hon. James Lorimer, Minister of Municipal Affairs, 
who had been advised by the Chairman that the B'nai B'rith Organi- 
zation were interested in developing this site with accommodation 
for senior citizens both handicapped and self-sufficient. 

The Chairman had advised Mr. Lorimer that it was assumed the 
B'nai B'rith Organization would be willing and able to manage the 
operation on behalf of the Province and the FP Partnership. A 
copy of the Minister's letter dated June 8, 1973, is circulated 
for information. 


The Chairman referred to a memorandum of the Vancouver Regional 
District dated June 26th, wherein the Director of Housing makes 
reference to projects in the Lower Mainland in which non-profit 
organizations are involved in management. 


At this point in the meeting, Mrs. Doris MacDonald, representing 
the West End Housing Action Committee, addressed the Committee 
suggesting that the Haro Site be developed as a neighbourhood park 
for people living north of Robson Street. Following an explanation 
to them of the need to develop the site for specified housing, the 
delegation requested participation in any discussions involving 
the use of the site. 


Representatives of the B'nai B'rith Organization, who were 
present at the meeting, submitted the following proposal for the 
site : 


"(a) Provide a large Main Floor Area to house a Senior Citizens' 
Service Centre as sponsored by the Steering Committee for 
the Provision of a Multiple Purpose Service Centre for the 
Aged. Participations of the Steering Committee at present, 
amongst others are St. Andrew's Wesleyan Church, St. John's 
United Church, The Province of British Columbia, Division 
For the Aged, City of Vancouver, Social Planning Dept, 
West End Ratepayers Assn. , Netherland Assn. , West End Out- 
Reach Committee, Three Senior Citizens' Organizations. 


cont 'd. . . . 
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Haro Park Site (continued) 

(b) Provide a Second Floor Area to House a special care 
facility for the handicapped. 

(c) Erect a tower containing approximately two hundred self 
contained suites, for Senior Citizens which is to include 
10% of the suites suitable for handicapped persons with 
special consideration of handicapped persons in wheelchairs. 

The mechanics for the funding and taxing of the project 
appear to be feasible, however, to keep costs of services 
and rents at a reasonably low level, it would be helpful 
if Council could give special consideration to making the 
land available at its assessed value." 

It was further explained that B'nai B'rith are open to 
suggestions on the type of development the Council would like to 
see and would be willing to manage the operation on behalf of the 
Partnership if this was accepted. 

Following further explanation from the officials present, it 

was 

RECOMMENDED that Council approve in principle the creation of a 
multi-purpose facility and appropriate housing project under the 
FP Program on the Haro Park Site; 

FURTHER RECOMMENDED that the West End Planning Team meet with 
B'nai B'rith, representatives of the FP Partnership and the West 
End Housing Action Committee for the purpose of submitting to the 
Council the best possible multi-purpose housing project scheme 
and, that in one month's time, a time-table be submitted projecting 
when the development may be completed; 

FURTHER RECOMMENDED that B'nai B'rith be considered as the principal 
sponsoring agency for this project. 

The meeting adjourned at approximately 3:20 p.m. 


* * * * * 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON SOCIAL SERVICES 


June 28, 1973 

A meeting of the Standing Committee of Council on Social 
Services was held on Thursday, June 28, 1973 at approximately 
1:40 p.m. in the No. 1 Committee Room, third floor. City Hall. 

PRESENT: Alderman Rankin (Chairman) 

Alderman Hardwick 
Alderman Linnell 
Alderman Marzari 

CLERK : M. Kinsella 

The minutes of June 14, 1973 were adopted. 
RE COMME NDAT I ON 

1. Mental Patients Association - Request for 

Grant Equivalent to Taxes, 1754 West 11th Avenue 

Representatives of the Mental Patients Association appeared 
before the Committee in support of their request for a grant of 
$930.34, equivalent to taxes on their property at 1754 West 11th 
Avenue. The Mental Patients Association is not eligible for a 
grant in lieu of taxes on this property as it is not a registered 
charitable organization. The delegation stated that this house is 
being used as a residence for persons recently released from hos- 
pital or under emotional stress. The policy of the Mental Patients 
Association is that residents of their facilities carry the cost 
of running and operation of the house from whatever source of 
funds they have (mainly welfare). However, the house at 1754 
West 11th Avenue has a larger than average mortgage and is, there- 
fore, not self-supporting and has to be subsidised to some extent 
by the Organization. 

The delegation requested the Committee's support in obtaining 
a development permit for renovations to this building. They have 
a grant from Central Mortgage and Housing Corporation for reno- 
vations to expand the resident capacity of the house to 12 and 
make it self-supporting. The problem is that the property does 
not fit into any of the zoning schedules of the zoning and devel- 
opment by-law, i.e. it is not really a boarding or rooming house 
nor is it a single family dwelling. The delegation advised that 
a similar situation with the Stanley-New Fountain had been solved 
by issuing a permit "for a use not listed in the by-law but simi- 
lar to a boarding house". The Medical Health Officer suggested it 
would facilitate issuance of the development permit if the organi- 
zation were to assume formal responsibility for the kitchen, thus 
eliminating the problem of a "communal" kitchen. 

Another problem is the requirement re notification of neigh- 
bours that a development permit has been requested on this property. 
Following further discussion, your Committee 

RECCMMENDS 

A. a grant be made to the Mental Patients Association of $930.34 
being equivalent to property taxes on 1754 West 11th Avenue 
(Blk. 388, D.L. 526) 

cont ' d .... 


Standinqr Committee of Council on Social Services 2 

June 28, 1973 

Clause No. 1 (cont'd) 

B. Council instruct the Director of Permits & Licenses to report 
back to the Standing Committee on Social Services on the 
most expeditious way to issue a development permit on 1754 
West 11th Avenue, based upon a use not listed in the zoning 
and development by-law but similar to a boarding house, as 
per precedents previously established; 

C. Council instruct the Deputy Director of Planning to report 
back to the Standing Committee on Social Services on the 
requirements with respect to notification of neighbours on 
applications for developnent permits in RM-3 zoning district. 


2 . Funding - Chinese Community Youth Worker 

The following report was received from the Director of Social 
Planning : 

"Since July, 1971, the City of Vancouver has shared the cost of a 
youth progranune in the Chinese community through the Department 
of Social Planning, by paying the salary of its Director. The 
First United Church has provided its auspices and operational 
base for this worker to date. 

The need for and value of this programme has been demonstrated to 
all f««iliar with it, particularly school officials and the police. 

We are proposing that funding for this position be continued. In 
addition, it is requested that auspices for the Chinese Community 
Youth Worker be provided by the Spring Street Project. Funds would 
be provided from the Department of Social Planning 's POSER Fund 
with the proviso that should the final evaluation of the Spring 
Street Project in December merit its continuation, that this 
position be incorporated into that programme. 

Costs to the City of Vancouver to cover the costs of this position 
are as follows: 

1. Salary payments and other 

expenses: First United Church $579.20 

2. Salary at $720/month/6 months $4,320.00 

3. Fringe Benefits @ 6% 430.00 

4. Programme Expenses @ $40/month/ 

6 months 240.00 


5. TOTAL $5,569.20 

6. Less 50% cost-sharing under 

Canada Assistance Plan $2,784.60 

7. Net cost to the City of Vancouver $2,784.60 

Transportation, supervision and secretarial costs will be borne by 
the Spring Street Project. 

Therefore, the Director of Social Planning RECOMMENDS that City 
Council: 

1. Receive the report of the Chinese Community Youth Worker. 

2. Approve continued funding of this position from the POSER 
Fund of the Social Planning Department as proposed above. 


cont ' d 
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Clause No. 2 (cont'd) 

3. Approve the shift in auspices of the position to the 
Spring Street Project on the condition that should 
Spring Street Project evaluation be positive and the 
programme continued, that this position be integrated 
into the Project. 

4. Consider alternative arrangements should the Spring 
Street Project be terminated." 

The Committee then reviewed the contents of the Chinese Com- 
munity Youth Worker's report for the period February - December, 
1972. Mr. Purdy, Social Planning Department, stated that the 
report has revealed a great need for a definite educational and 
vocational approach towards the Chinese community, particularly 
in view of the differing philosophies of Canadian Chinese and 
newly immigrated Chinese. Some of the problems of the newly 
immigrated Chinese are : 

(a) they have a difficult time adapting to the educational 
process, particularly because of their language problems. 
As a result, they are dropping out of school, forming 
gangs, and causing serious community problems. 

(b) because of the language restrictions, it is difficult for 
the newly arrived adults to obtain well paid jobs. There- 
fore, both parents are usually working at below minimum 
wages in garment factories, restaurants or as farm workers. 

Your Commi ttee 

RECOMMENDS 

(A) that Council approve the above recommendations of the 
Director of Social Planning, subject to classification of 
the position by the Director of Personnel Services. 

(B) that Council send copies of the Chinese Community Youth 
Worker's report to the Honourable William King, Minister 
of Labour, and to the Chairman of the Board of School 
Trustees, as well as to the School Trustee for the Strath- 
cona area, with a request that they forward their comments 
on the problems detailed in the report to the Standing 
Committee on Social Services. (Copies of the report of the 
Chinese Youth Worker have been circulated to the Mayor and 
Members of Council . ) 

INFORMATION 

3 . Shift Work for Health Inspectors 

Your Committee met with representatives of the Vancouver 
Municipal & Regional Employees' Union, the Medical Health Officer, 
and the Director of Personnel Services to discuss the matter of 
Public Health Inspectors working evening shifts. The main issue 
is that the Medical Health Officer and the Director of Personnel 
Services wish to compensate staff for the shift by payment of a 
shift differential rather than by overtime (which is usually taken 
in time off and sometimes in cash). The Union's point was that 
the health inspections on a shift basis arc too infroquont for the 
payment of a shift differential to apply and therefore Health 
Inspectors should continue to be compensated for any shift work 

cont ' d ... 
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Clause No. 3 (cont'd) 

on the basis of overtime. The Medical Health Officer stated that 
it was because of the amount of time off required to compensate 
Inspectors for this overtime that inspections have been kept far 
below the required level. These night inspections are necessary 
because there are a large number of night clubs and cabarets which 
are not open during the regular working hours and therefore not 
available for health inspections. 

Your Ccaranittee noted a report from the Director of Personnel 
Services dated June 27, 1973 which set out two proposals: 

(1) 28 Public Health Inspectors would be available for work one 
evening out of ten working days. For this one shift they 
would receive two additional pay grades. The termination 
of this shift would vary from 8:00 p.m. to 12:00 p.m. 

(2) two Public Health Inspectors would be put on a regular 
evening shift basis as soon as vacancies in the Health 
staff occur, with two pay grades as shift bonus for 
Friday, Saturday and Sunday or, 1 1/5 pay grades for the 
5 working days . 

The Union's representatives indicated that they are not in 
agreement with Proposal 1. However, they would be willing to 
enter into further negotiations with the Medical Health Officer 
and the Director of Personnel Services with respect to Proposal 2. 
Following further discussion, all the involved parties agreed to 
re-enter negotiations on the basis of Proposal 2. Your Committee 

RESOLVED to receive the reports of the Director of Personnel Ser- 
vices and the Vancouver Municipal & Regional Employees ' Union with 
report back from either party if necessary. 

4 . Funding of Drop-in Centres 

As requested at the last meeting, the Director of Social 
Planning sutanitted a report on the total services similar to the 
New Hope Centre in the Downtown East Side area, including City 
funding of these services . The total City funding for this type 
of service is approximately $21,500.00. The main concern of your 
Committee is whether it is, by approving grants to similar organ- 
izations in the area, assisting in the continuing proliferation 
of like services . 

Mr. P. Davies, Social Planning Department, indicated that the 
Director of Social Planning is currently preparing an evaluation 
report of the various agencies and services in the Downtown East 
Side area which will contain specific recommendations re future 
funding of such services. 

RESOLVED to receive the report of the Director of Social Planning 
on funding of drop-in centres and to request an early report from 
the Director of Social Planning on recommendations re future city 
funding of services in the Downtown-East Side area. 


The meeting adjourned at approximately 3:25 p.m. 


FOR COUNCIL ACTION SEE PAGE(S)...^ 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON HOUSING 


July 3, 1973 

A meeting of the Standing Committee of Council on Housing 
was held on Tuesday, July 3, 1973 at approximately 10:40 a.m. 
in the No. 1 Committee Room, third floor. City Hall. 

PRESENT: Alderman Harcourt (Chairman) 

Alderman Hardwick 
Alderman Rankin 

ABSENT : Alderman Massey 

CLERK: H. Sugrive 


The minutes of June 12, 1973 were adopted. 
RE COMMENDAT I ONS 

1. United Housing Foundation - Grant Request for Renovation 
and Furnishing of Ferry Rooms and Central & Oliver Rooms 

Mrs. S. Schmid and Mr. Trovato, United Housing Foundation, 
informed that, in accordance with the Committee's suggestion, 
the Foundation had submitted specifications to four renovation 
firms. Of these, only one was prepared to tender, the reason 
given by others declining to tender was their inability to handle 
additional work of that magnitude at this time. Mrs. Schmid 
further informed that the Foundation was proceeding to submit 
mortgage applications on the basis of presently known costs and 
will finalize contract arrangements when the additional tender 
is received on July 13, 1973. 

They then submitted for the Committee's consideration an 
"agreement of intention to lease" by which the City would lease 
from the Foundation the ground and basement floors of the Central 
and Oliver Rooms for a term of 20 years at a rental of $3.00 per 
square foot for the ground floor and $1.00 per square foot per 
annum for the basement level. The City would furnish the Founda- 
tion with plans and specifications of the work to be carried out 
and the City to authorize such cost before entering into any 
contract for the performance and completion of the work. Upon 
satisfactory completion, the City would pay the Foundation an 
additional rental over and above the described rental. This 
additional rental should be enough to amortize the capital cost 
of such work over the term of the lease, with interest computed 
at a rate not more than ^/o higher than the rate of interest 
payable by the Foundation on any first mortgage financing which 
it secures to assist in financing the premises. It was pointed 
out that the United Housing Foundation wish to start renovations 
by August 15 and therefore must have a decision from the City by 
the end of July so that they could proceed with the work. 


cont 'd 
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Clause No. (cont'd) 

The question of sizes of rooms and whether or not it would 
be practical to have a cooking unit was raised by the Committee. 
Your Committee felt that a room of approximately 100 square feet 
was not large enough to make a cooking unit practical. The United 
Housing Foundation pointed out that these cooking units were as 
compact as the wash basin area now present in most of the rooms . 
They also pointed out that not more than 10 or 12 out of the 175 
rooms would be in that category. Following further discussion, 
your Committee 

RECOMMENDED that Council approve the projects of the Ferry Rooms 
and the Central & Oliver Rooms as a pilot project and that the 
United Housing Foundation be allocated the $200,000 Housing Fund 
Grant, with $70,000 to be utilized for the Ferry Rooms and 
$130,000 for the Central & Oliver Rooms. 

FURTHER RECOMMENDED that the report from the United Housing 
Foundation dated June 29, 1973 be received. 

2 . Re-draft of Lodging House By-law and 
Use of Lodging House Operator Permits 

Mr. Morgan, Health Department, reported on progress made on 
the above by-law. The By-law sets out the following: 

(a) places the onus for maintaining the premises on the owner 
of the real property; 

(b) lodging house owners in the core area would have to obtain 
operating permits from Health officials provided they prove 
knowledgeable of the proper techniques for the running of 
the premises; 

(c) the core area is defined as that part of the city north of 
Broadway between Clark Drive and Burrard Street; 

(d) sleeping rooms should have a minimum area of 80 square feet; 

(e) permit system would be enforced: in the event that the 
requirements are not met or complied with, permits would be 
cancelled until such time when standard requirements are met. 

Your Committee raised the possibility of going in and cleaning up the 
premises and then assessing the property. It was felt that these 
powers should be sought from the Provincial Government at its 
next session of the Legislature. Once these powers were authorized, 
the proper implications could then be dealt with. 

Your Committee also suggested that the By-law should require 
the owner to be capable of communicating with the Medical Health 
Officer. The Health Department suggested that the draft by-law 
should be circulated by the City Clerk's office to interested 
parties for their comments and suggestions. Further discussion 
ensued and your Committee 

RECOMMENDED that the Legal Aid Society be requested to submit to 
the Committee ways and means whereby the City of Vancouver have a 
legal authority to carry out repairs to privately owned premises 
in situations where the owners are unable or will not comply with 
the City By-law standards, rather than the City having to close 
down the premises because of By-law infractions. 

cont ' d ... 
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FURTHER RECOMMENDED that the draft of the Lodging House By-law when 
submitted by the Health Department be distributed by the City Clerk 
to interested parties, asking for submissions to this Committee for 
the August 28th meeting. (A covering letter to indicate that Mr. 
Morgan and his staff are available for consultation.) 


INFORMATION 

3. Evaluation and Accreditation of 
Skid Road Housing 

The Director of Welfare & Rehabilitation reported that prior 
to June 1, 1973, the Department was operating under the old 
allowance rates and these rates were to be used as a means of 
premium of certain Skid Road criteria. As of June 1, the rates 
were changed and with these changes the Government adopted a 
policy of paying every person $140.00, broken down to $65 for food 
and sundries and $75 for shelter or similar arrangement. These 
changes do not allow any kind of premium arrangement. The pos- 
sibility was raised of asking the Minister of Human Resources to 
pay a premium over and above the $140.00. As rents are certain 
to be raised, any premium would have to be over $75.00. Solutions 
to the problem probably lie in about three areas: 

(a) an action that has already been taken — to induce the 
United Housing Foundation to buy hotels and provide good 
accommodation at a reasonable cost, though this might 
need to be subsidized; 

(b) there needs to be certain changes in the By-laws and 

some means of enforcing the By-laws; ; 

(c) a housing aide is needed. They would work in conjunction 
with Fire and Civic officials to develop guidelines, carry 
out any enforcement and assist people to obtain housing. 

Your Coinmittee 

RESOLVED to receive the progress report of the Director of Welfare 
and Rehabilitation. 


The meeting adjourned at approximately 11:45 a.m. 


FOR COUNCIL ACTION SEE PAGE(S). 



REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON FINANCE & ADMINISTRATION 


July 5, 1973 

A meeting of the Standing Committee of Council on Finance 
and Administration was held on Thursday, July 5, 1973, at 
approximately 12:10 p.m. in the No. 2 Committee Room, third 
floor. City Hall. 

PRESENT ; Alderman Bowers (Chairman) 
Alderman Harcourt 
Alderman Volrich 

RECOMMENDATION 

1. Review of the 1973 Basic 
Capital Budget 

City Council on July 3, 1973, referred the 1973 Basic Capital 
Budget to this Committee for review. The Committee discussed the 
capital programs with officials from the Board of Parks and 
Recreation, Engineering and Finance Departments and after examining 
the projects in detail 

RECOMMENDS that the 197 3 Basic Capital Program and the method of 
financing this program as summarized on Schedule 1 of the report 
from the Board of Administration and the Director of Finance 
dated June 19, 1973, re '1973 Basic Capital Program' be approved, 
subject to 

A. Individual projects being submitted to Council for specific 
approval where indicated in the report '1973 Basic Capital 
Budget - Project Detail', and subject to the following 
revisions : 

(1) Parks Development - Page 3 Project Detail 1:01:8 
Administrative Office Addition - $150,000 

(i) That this project be deferred pending a report from the 
Park Board on their needs for additional office space 
and their proposal for meeting that need. 

(ii) That $5,000 of the above $150,000 be allocated for the 
preliminary design of the proposed addition. 

(2) Community Service Centre Facilities - Page 6 
Project Detail 1:02:3 Jericho Development - $75,000 
Project Detail 1:03:4 New Mount Pleasant School - $50,000 

(i) That these projects be deferred pending further detailed 
reports from the Park Board. 

(3) Indoor Swimming Pool - Page 7 Project Detail 1:03 
Indoor Swimming Pool Adjacent to Temple ton High School 

- $480,000 

(i) The Committee considered the possibility of deferring 
this project until 1974 in the hope of obtaining cost 
sharing from the Federal Winter Capital Project Fund. 
After discussing this matter with the Park Board 
Superintendent, the Committee recommends 

'That the project not be delayed in anticipation 
of Federal cost sharing but that the Park Board 
and City pursue the possibility of obtaining 
Provincial cost sharing of one-third of this 
project from the Provincial Community Recreation 
Facility Fund.' 


cont ' d . . . 
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(ii) The Park Board Superintendent further stated that 

- it was impractical to build an adequate pool for 
$480,000 

- their architects had been told to design a 
$60 0,0 00 pool 

- the Park Board wish to build a $720,000 pool assuming 
one-third of the cost ($240,000) could be obtained 
from the Provincial Government with the balance of 
$480,000 being the City's commitment. 

The Committee recommends 

'That this project be deferred pending a report 
from the Park Board on the likelihood of obtaining 
such Provincial funding and on the estimated cost 
of building a 25-metre pool for various standards.' 

(4) Streets - Page 11 Project Detail 2:01:5, -06, -07 
Improvements to 33rd Avenue - New City's Cost $334,000 

(i) That these projects be deferred pending a report to 
Council on the desirability of widening this street. 

(5) Construction of Bus Shelters - Page 17 
Project Detail 2:07:01 - $54,000 

(i) That the allocation of funds for this project be 
increased from $54,000 to $164,000 to permit the 
construction of bus shelters at locations originally 
proposed by the City Engineer but which were reduced 
in the current Five Year Plan, and that the Director 
of Finance advise on source of funds. 

The Director of Finance has subsequently advised that the 
additional $110,000 for construction of bus shelters would 
be provided from the Streets Capital Funds. 

(6) Public Safety Building - Page 55 Project Detail 19:01 

- $386,000 

(i) That the allocation of funds be reserved pending 
further reports on this project. 

(7) Beautif ication - Page 24 Project Detail 24:01, -05 

- $277,600 

(i) That the Beautif ication projects be deferred pending 
a report from the Deputy Director of Planning on the 
total funds required for Beautif ication under the 
current Five Year Plan. 

FURTHER RECOMMENDS that the False Creek Committee be asked to 
report to Council on the estimated total capital requirements for 
False Creek Development to the end of 1975, and the Diroctor of 
Finance be asked to recommend ways of financing their costs; 

FURTHER RECOMMENDS that the $400,00 under the Five Year Plan for 
public open space be varied for the Granville Mall Project as and when 
specifically approved by Council. 

(This sum was originally set aside for the development of 
Block 71, which is now part of the proposed Provincial Complex) 

(a copy of the Board of Administration report (Finance matters) 
dated June 29, 1973, which was referred to the Committee, is circulated 
again for information. It is requested that Council members bring 
their copy of the 1973 Basic Capital Program booklet previously 
distributed .) 

FOR COUNCIL ACTION SEE PAGE(S) Si 


REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY DEVELOPMENT 


July 5, 1973 

A meeting of the Standing Coimmittee of Council on Community 
Development was held on Thursday, July 5, 1973 at approximately 
7:30 p.m. in the McKechnie Elementary School, 7455 Maple Street. 

PRESENT: Alderman Volrich (Chairman) 

Alderman Harcourt 
Alderman Rankin 

ABSENT : Alderman Marzari 

CLERK: R. Thompson 

INFORMATION 

1. Development of Lands Along the Eraser River 
Between Arbutus Street and Barnard Street 

In October, 1971, at a public hearing, applications by 
Horner Developments and the City of Vancouver to re-zone property 
on the east and west sides of Arbutus Street end to CD-I compre- 
hensive development zoning were considered. Subsequently, Council 
directed the Director of Planning to consider the City's re-zoning 
application again and sutxnit a report to Council on different 
proposals for the development of these properties. 

The Director of Planning reported on March 9, 1973 and sub- 
mitted three schemes: 

Scheme 1 - Industrial/ Residential/ Private Recreation 
Scheme 2 - Greenbelt 

Scheme 3 - Greenbelt/ Industrial/ Residential 

(the three schemes are described in the attached appendices 
B, C, and D) 

The Director of Planning submitted a report dated May 24, 
conveying additional information with particular respect to 
Regional and Provincial regulations relating to subject lands. 
The report indicated that the Regional District policy is to 
place these lands in the area designated Floodplain in the 
Official Regional Plan, and this means they are to be kept free 
of urban uses except where committed to urban development through 
early settlement, in which case further development for urban use 
shall be contingent upon f loodproof ing . The Provincial Government 
policy as indicated by a letter this April from the Department of 
Municipal Affairs is that the approval of the Minister of 
Municipal Affairs would be required for any amendment to the 
Official Regional Plan that would permit major residential deve- 
lopment on the subject lands. The Official Regional Plan pro- 
hibits any major residential development on all of the subject 
lands except for that portion fronting on Southwest Marine Drive, 
which Council has already approved in principle for single-family 
residential development. 

cent ' d .... 
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On March 27, 1973, Council approved in principle scheme 3, 
but provided that the area of land marked "heavy industrial" should 
be marked "light industrial" and at the same time, asked your 
Committee to discuss the whole matter with residents in the neigh- 
bourhood. At the meeting held on July 5, 1973, there was a large 
representation of persons living generally to the north of the 
affected area. Mr. R. R. Youngberg, Planner, Civic Development 
Division, reviewed the recent history of the properties affected, 
including re-zoning application proposals prepared by the Planning 
Department and commented on the attitudes of the Regional District 
and the Provincial Government in respect of floodplain lands. The 
Chairman then invited comments and discussion from members of the 
audience and several persons spoke to the subject. Some specific 
suggestions were made by individuals and in some cases, speakers 
reiterated suggestions made by others. The points of view which 
were brought to the Committee's attention are set out herein, 
placed in the order of frequency with which they were mentioned; 
the most frequently mentioned suggestions being first: 

(a) that all or a substantial part of the lands both east and 
west of Angus Drive be declared to be a greenbelt; 

(b) there were definite objections to the development of multiple 
family dwellings in the area; 

(c) there was general agreement that the northerly potion of the 
City-owned land adjacent to Marine Drive might properly be 
developed for single family residential use; 

(d) it was suggested the City acquire privately owned land in 
furtherance of the greenbelt proposal or, alternately, 
scheme 3 be approved which involves light industrial use 
of the southern portion of the City-owned land; 

(e) the proposed walk -way was favoured; 

(f) there were strong objections to any type of industrial 
zoning for the City-owned land and the objectors proposed 
zoning for a lower form of development; 

(g) there were complaints of dirt arising out of the present 
industrial use in the area; 

(h) there were complaints about the nuisances arising from 
unauthorized use of the City-owned portion of land adjacent 
to Marine Drive; 

(i) some persons present felt that the Park Board should have 
been represented at the meeting; 

(j) it was proposed that any City-owned land in the area be dis- 
posed of by lease rather than sale; 

(k) a request was made that the City purchase Steel Brothers 
property on the west of Angus Drive to make it greenbelt 
property; 

(1) a number of complaints were made about speeding vehicles on 
Marine Drive in the vicinity of Angus Drive, which the 
Chairman undertook to take up with the Traffic Engineer. 

CONCLUSION 

At the conclusion of the meeting, the Chairman thanked those 
present for their interest and advice and indicated that his Com- 
mittee would seek more information about the economic factors 
involved, e.g. purchase of Steel Brothers Property, the question 
of sale or lease of City-owned lands, and on the proposal that the 
City-owned land be dedicated for park purposes. At the invitation 
of the Chairman, many of those present put down their names on a 
list of names of interested persons to be invited to the next open 
meeting on the subject. Horner Developments Limited, applicant for 
re-zoning, indicated they would make a written submission to the 
Committee . , 

FOR COUNCil ACTION SEE PAG£(S) ...II 
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MINUTES June 27. 1973 

OFFICIAL TRAFFIC COMMISSION 

A meeting of the Official Traffic Commission was held in the 
Council Chamber, Third Floor, City Hall, on Wednesday, June 27, 
1973, at 7:30 p.m. 

PRESENT : Alderman Marzari (Chairman) 

Alderman Rankin 
Commissioner Ryan 

Mr. R. G. Ross, Traffic & Transportation 
City Engineering Department 

Superintendent D. W. McRae, 
City Police Department 

Mr. Bruce Donald, 

City Prosecutor's Department 

ALSO PRESENT : Mr. E. R. Thompson, 

Vancouver Safety Council 

Mr. J. Attridge 

Vancouver Safety Council 

Mrs. E. Robinson, 

Vancouver Parent Teachers Council 

ABSENT ; Mrs. M. Courvoisier, 

Vancouver School Board 

CLERK t H. Sugrive 

Adoption of Minutes 

The minutes of the meeting held March 29, 1973, were 
adopted. 

1 . Pedestrian Safety Prog;r5^e 

The Vancouver Safety Council presented details of a 
programme on PEDESTRIAN/DRIVER SAFETY by means of an audio-visual 
aid. The motto of the Programme was "CO-OPERATION - LOOK OUT FOR 
EACH OTHER. The suggested duration of the programme was 18 weeks - 
August 27 to December 31, 1973 and the estimated cost involved was 
$89,070.00. 

Television $44,Sll.OO 
Radio IS, 360.00 

Billboards 7,400.00 
Bus Cards (outside) 4,500.00 
Bus Cards (inside) 1,15 8.00 

Buttons 3,600.00 
Bumper Stickers 1,500.00 
Printed Matter 3,500.00 
Creative Fees & Co- 
ordination 4.241.00 

Total $89,070.00 

Mr. Ross remarked that related effective impact of the 
programme will be by effective enforcement, similar to the one last 
Christmas when there were road blocks to check intoxicated drivers. 

Mr. McRae pointed out that only enforcement was not effective 
for best results if the pedestrians did not know how to conduct 
themselves on roads and at crossings, etc. 

Both Alderman Rankin and Commissioner Ryan expressed their 
views by stating that they could not see it feasible at this time 
of the year to support the progr;\mme for wliich approximately 
$100,000.00 was required. The budget for the City had been set 
for 1973, and as the City's supply of funds was almost depleted, 
it was. 
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RECOMMENDED : 

THAT the submission be received and the 
Traffic Engineer, in consultation with 
the Police Department and the Vancouver 
Safety Council, probe into alternate 
financing of the programme by soliciting 
assistance and free coverage by the radio, 
television and the press and any other 
means, and then report back to the 
Commission at a later date. 


2. Traffic Hazard at the Intersection of 
King Edward and Oak Street 

A brief, supported by photographs of the intersection at 
King Edward and Oak Street, submitted by Emily Carr Parent Teachers 
Association and the concerned citizens of the neighbourhood, was 
presented by Mr. J. Jefferson. His brief contained several points 
of issue, such as; the traffic count during school hours, the traffic 
at the 4 corners, the amounts of turns at these corners and the date 
of the last statistics taken at this intersection. 

The delegation offered the following suggestions to solve 
the problems: 

(a) Should make the corner into a 20 m.p.h. zone 
and should have radar to enforce the speed. 

(b) Amber flashing lights, with an overhead sign 
to better identify the school, to be installed. 

(c) Restrict turns and prohibit passing. 

Delayed timer by 2 or 3 seconds. 

(e) Police to assist the school children or 

in the alternative, adult citizen patrols. 

Superintenrient D. W. McRae advised the meeting that commencing 
June 28, 1973, he would have motorcycle patrols in the area to 
investigate and perhaps obtain some up-to-date statistics pertaining 
to traffic problems at the intersection. 

Mr. Ross, from the City Engineers Department, commented on 
the recommendations of the group. He felt that a 20 m.p.h. zone 
would only create a back log of traffic into the City, as well as 
being difficult to enforce. Since there was already a traffic light 
at the intersection, it would be of little consequence or help by 
installing a flashing light or an overhead sign. 

After further discussion, it was, 

RECOMMENDED : 

(a) THAT the brief, as submitted by the 
delegation, and all the relevant materials 
in respect of the traffic hazard at King 
Edward and Oak Street, be referred back 

to the City Engineer for further discussion 

and investigation with the parents, school committees 

and citizens in the area, for a report back 

to the Commission. 

(b) THAT the City Engineer more closely investigate 
the problem of school and pedestrian crossings 
with a view to setting a precedent and guide- 
lines for the City. 
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3. Pedestrl^an Safety Fraserview/Killarney 

The Official Traffic Commission, at its last meeting, 
recommended that the proposal contained in the brief presented by 
the Transportation Committee of the Fraserview/Killarney local 
area, dated March, 1973, be referred to the Traffic Engineer 
to meet with the residents and discuss the need for traffic control 
at 49th Avenue, between Elliott and Boundary Road, and report back 
to the Commission. 

A number of discussions had been held between the City 
Engineer ^representative and Fraserview/Killarney Area Council. The 
residents major concern was the effect of the increased traffic 
volume on 49th Avenue on pedestrian safety. 

Certain proposals were put forward by the residents' Committee, 
which are as follows: 

(i) Traffic signal at 49th Avenue and Kerr Street. 

(ii) Classification of Arterial Streets. 

(a) 49th Avenue commencted to Imperial 
Street in Burnaby 

b) Rupert-Kerr 

c) Tyne-Rumble 

(ill) Stop sign arrangement at 54th Avenue and 
Kerr Street 

(iv) Pedestrian signal at 49th Avenue and Frontenac Street. 

After further investigations, the City Engineer submitted 
the following recommendations: 

(a) That a traffic signal be installed at 49th 
Avenue and Kerr Street, and that $6,700.00 
be appropriated from the Traffic Control 
Reserve Fund for this purpose. 

(b) That the pavement width on Tyne Street from 45th 
Avenue to 49th Avenue be 46 feet. 

(c) That the stop sign arrangment at 54th Avenue 
and Kerr Street be kept under reviev^^ to ensure 
the most appropirate arrangment when the signal 
is installed at 49th Avenue and Kerr Street and 
the Champlain Mall Shopping Centre opens. 

(d) That a traffic signal not be installed at '+'-"^th 
Avenue and Frontenac Street at this time, but 
that further checks be taken in September to 
assess the pedestrian crossing situation, for 
report back to the Commission. 

The delegation opposed recommendations 2 and 4 . 

In connection with recommendation 2 of the City Engineer, the 
residents do not agree that a 46 ft. pavement is appropriate north 
of 49th Avenue, and feel that the 42 ft. width should be maintained 
for the full length of Tyne Street/Rumble Street. It was further 
pointed out by the delegation, that the area was residential and 
if the street were widened to 46 ft., it would then be eligible 
for a bus route, which was rummored was to be transferred to 49th 
Avenue in the near future. 
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A further delegation spoke to the Commission in connection 
with recommendation 4, and it was pointed out that in spite of the 
fact that school was not in session at present, there was a Day 
Care Centre presently operating, a community centre with many 
recreational facilities was patronized by many as well as there 
being 3 condominiums in the area which were divided by the road, and 
the traffic flow back and forth across the street was quite heavy. 
It was also pointed out that the road was an 'S' shape and had 
blind spots on it, making it difficult for drivers to see the 
pedestrians in time to stop. 


After discussion, it was, 
RECOMMENDED : 

(i) THAT a traffic signal be installed at 49th 
Avenue and Kerr Street, and that the Council 
appropriate the sum of $6,700.00 from the 
Traffic Control Reserve Fund for this purpose. 

(ii) THAT Tyne Street from 45th Avenue to 49th 
Avenue not be paved at this time until there 
has been discussion with the B.C. Hydro 
Authority to determine the bus route for the 
area, and report back to the Commission for 
review. 

(iii) THAT the stop sign arrangement at 54th Avenue 
and Kerr Street be kept under review to ensure 
the most appropriate arrangment when the signal 
is installed at 49th Avenue and Kerr Street and 
the Champlain Mall Shopping Centre onens. 

(iv) THAT a traffic signal not be installed at 
49th Avenue and Frontenac Street at this time, 
but that further checks be taken in September 
to assess the pedestrian crossing situation, 
for report back to the Commission 

(v) TpiAT the letter, dated June iSth, 1973, from 
Commissioner Art Cowie of the Board of Parks 
and Public Recreation, supporting the request 
of the community that a pedestrian-controlled 
traffic light be operational before September 1st, 
1973, at the crossing of Frontenac and 49th 
Street, be received. 


4. Traffic Dispersal from P.N.E. Exits 

A report, in the form of a letter, was received from the 
Vancouver Police Department in connection with dispersal of traffic 
from events at the P.N.E. It was felt that the present route, 
i.e. by way of Renfrew Street, was unsatisfactory. This way not 
only took longer but also was proving to be unsafe for Police 
Officers and volunteer police workers trying to enforce the flow 
of traffic to Renfrew. The Police Department requested that they 
should revert back to the former way, i.e. by way of Pandora, Dundas 
and Cambridge Streets. 

A report was also received from the City Engineering Department 
supporting the Police Departments suggestion for traffic dispersal. 

Mr. Stewart Headley, a resident of this area, spoke to the 

Commission and advised that he had been in touch with the City 

Engineering Department in respect of this matter and expressed 
views on the issue. 


1^ 


Official Traffic Commission 

June 27, 1973 5 


Clause 4 Cont'd 


Much discussion ensued, after which it was, 
RECOMMENDED ; 

(a) THAT the City Traffic Engineer meet with 
representatives of the P.N.E. and investigate 
the possibility of increased use of all three 
gates. South, East and North, and report back 
to the next meeting of the Commission. 

(b) THAT the City Engineer's representative discuss 
with the B.C. Hydro Bureau of Transit Services 
and investigate the possibility of improving 
traffic dispersal from P.N.E. events. 


5 . Vancouver Police Department 

An Administrative Traffic Accident and Enforcement Summary 
Report for the month of April, 1973, was submitted by the Vancouver 
Police Department and was received for the information of the 
Commission. 


6 . Communications 

(a) Cassiar Ratepayers Association's letter, dated 
May 24th, 1973, in respect of the Jehovah Witness International 
Conference, at the P.N.E. Grounds from July 3 to July 8, 1973, 
anticipating parking and traffic problems with the influx of 
thousands of vehicles, had been passed on to the City Engineer 
for handling. 

The issue had been dealt with by the City Engineer's 
Department and the Commission noted the action taken. 

*****The meeting adjourned at 10:55 p.m.***** 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON CIVIC DEVELOPMENT 


July 5, 1973 


A meeting of the Standing Committee of Council on Civic 
Development was held on Thursday, July 5» 1973 at 11:00 a.m. 
in the No. 1 Committee Room, third floor. City Hall. 

PRESENT ; Alderman Hardwick (Chairman) 
Aldermen Bowers and Pendakur 

CLERK: M. James 


Adoption of Minutes 

The Minutes of the meeting of J\ane 2^, 1973, were adopted. 
RECOMMENDATIONS 
1. Granville Street Mall 


Alderman Bowers, with the leave of the members of the 
Committee present, raised the matter of the consultant for 
the planning and design of the Granville Street Mall and 
made suggestions as to how this matter should proceed at 
Council at its next meeting, July 17, 1973 » and after 
discussion the Committee 

RECOMMENDS that the Granville Street Staff Planning Committee 
be instructed to report to Council, In Camera, on July 17 on 
consultants and to report to Council, in Open Session, on 
terms of reference to design a transit mall on Granville 
Street (between Nelson and Hastings), consultants' fee to 
be negotiated. 

2. Downtown Plan: 

Proposed Parking Policy 

Under date of June 25, 1973, the Engineering and Planning 
Departments submitted to your Committee a proposed parking 
policy. The report dealt with the relationship of parking 
policy and Downtown Policy Guideline No. 5 "Accessibility". 
The report suggested guidelines for the downtown parking 
policy under the general headings of Commercial and Residential 
as follows: 

OUIDELINES FOR DOVWTOVN PARKING POLICY 

Basod on the foroRoing considorntions and in particular the projoctt^d 
downtown employment population, the initial stage emphasis on transit transpurt- 
ation and the limited available roadway capacity, the following guidelines hnve 
beon developed: 

a. COMMERCIAL 

1. The parking space noods should bo based on both the anticipated changes in 
transportation»modes ,f rom the automobile to transit for downtown trips and the 

limited anticipated roadway capacity over the planning period. 

cont 'd. . . 
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2 . R»'>;uL;i.f lonj; toTiti (all ii;i.v) parkLiiK for oonuimters tihould hv ti isc(nirap;e>l . 1 1' 
no parking provisions arc pcimitLod it is suggested that such a {>olicy would bo 
generally prohibitive since now develojHnonts would not be economically viablo. 
Presently there is no Bylaw parking space requirement although parking provisions 
are permitted. Under this arrangement office developments, the predominant build- 
ing use and main generator of all day parkinjj, have been usually providing bolween 
50^ and 65% of their future estimated needs. It is proposed as this policy (guide - 
line that to sij^rnif icantly discourage long term parking office uses be required to 
provide only about 3yjr> of their generated parking space demands . This policy would 
mean that new office developments, which are estimated to generate a parking demand 
for about 7,200 parking spaces, would be required to provide only about 2,400 park- 
ing spaces. 

3. Parking space should be available primarily for short term business and shop- 
per use. 

4. The minimum off-street parking space provisions for all new developments, vith 
the exception of office buildings, should bo sufficient to meet their anticipated 
peak parking needs . 

When foregoing policy {;fuideline statements Nos. 2,3, and 4 are considered 
collectively it means that approximately 6,000 additional parking spaces would be 
provided through the Bylaw requirements, although the peak generated demand would 
be about 11,000 parking spaces. 

5. In order to achiove a high amenity standard in tho dovmtovn coro (as generally 
defined by the boundary formed by Thurlow Street , Hohson Ktre'M . Seymour Street , 
and the harbor), each new developer in that urea should bo allowed to provide up to 
a maximum of 50?^ of the proposod parking provisions in tho coreT Because of the 
high percentage of now office development anticipated in the core area, for vhioh 
the parking space requirements have been reduced by 66% (refer to policy guideline 
No. 2 above), tho net result of this guideline is that only 30?t of the generated 
parking demand would be permitted in the heart of the downtown. In lerms of numbers 
this means that while tho core parking demands are estimated to be about 3.*<<X) sp»aces, 
only about a maximum of 1,000 parking spaces would be permitted to be located in 

the core itself. 


At the same time arrangements would have to be made by the core developer 
to provide the remainder of his Bylaw parking space provisions in the area surround- 
ing the core. 

To illustrate this guideline by an example, assume a proposed downtovn de- 
velopment would be required to provide 300 parking spaces (as controlled by policy 
statements Nos. 2,3, and 4). If this d^evelopmont wore to locate in the core, this 
guideline moans that it could provicH^ a *^aximum of 150 parking spaces in Ihe core. 
If the developer decided to provide 150 parking spaces on-site, he would be obliged 
to provide his remaining parking requirement of 150 parking spaces 
outside of the core. 

6. As a further amenity control parkades should not bo permitted in the dov.n\tovn\ 
core. However parkades should bo permitted as a conditional use in most olher dov-n- 
town zones . 

7. Dovelopftrs should be given the option of making a cash payment to the City in 
lieu of providing all, or a portion of, their parking space provisions. 

8. On-strcet parking space should bo phased out as necessary 1o assist in provid- 
ing sufficient space to accommodate tho peak demands of moving vehicles or pedest- 
rians, depending on the street concerned. • 

The downtown parking rate structure is another determinant influencin): 
the use of the automobile for commuter trips to tho C.B.D. It is desirable to in- 
crease the all-day, or commuter, parking charges in order to encourage more- down- 
town employoes to travel to work by transit. The majority of commuter pnrKin^' -pu-es 
in the downtown are controlled by prvvato operators. One way for t h(> Ciiy to achieve 
nn jiKMiMKie in pnfkin'^ ni te.s is by tb<> in tj'odiio t i on of a |>:i.rUing (n\. Uowcv.-r tl*-' 
introduction of sucli a tax has a number of implications that req\iire furllier study 
before a satisfactory policy statement can bo proposed. 


con I *d . 
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B. RESIDENTIAL 

The policy statements noted bolow would apply to both the Vest End and 
the proposed apartment uses in the commercial zones of the dovntovn. 

1. The total estimated parking si>ace needs for both tenants and visitors should 
be provided off-street by developers. 

2. The parking space needs for tenants should be based on their present automobile 
ownership characteristics and reduced to account for expected decreases in automo- 
bile ownership as a result of alternative transportation systems being available 
for all types of trip purposes. 

3. The parking space needs for visitors should be based on their present parking 
demand characteristics and reduced to account for anticipated changes in transport- 
ation modes from automobile to transit. 

4. Residential developers should provide the total estimated parking space needs 
on their building site, thereby eliminating any need for permitting a cash pa,\Tiient 
to the City in lieu of providing all, or a portion of, their parking space prov- 
isions . 

Following the approval in principle of policy guidelines for downtown 
parking, a number of specific matters may then be dealt with by your committee. 
These items include the following: 

(a) Zoning and Development Bylaw - parking space requirements for the 
various building uses in the C.B.D. and Vest Knd. The hotel requirements wore sub- 
mitted separately last year when Council dealt, with an amendment to the Zoning and 
Development Bylaw to provide the "Denman Place" development to bo used as a hotel. 
It would be desirable to deal with the parking requirements for all building uses 
at the same time. 

It is proposed that a report on the parking provision schedule for nil 
building uses would bo submitted with the next, more detailed, report on tlie dovn- 
tovn entitled "Proposed Development Guidelines". Tliis latter document is current ly 
being prepared by the Department of Planning and Civic Development. 

(b) Provision by the City of additional Off-Street Parking. 

- As i)art of the on-going work in the Engineering Department, n 
study of exising parking needs in the C.B.D. has been comjjleted. The parking 
needs were determined by applying the foregoing guidelines and on this basis a de- 
ficient area was identified in the core. There are funds accumulated in the "Re- 
serve for Parking Sites" from surplus revenue of on-strect parking meters. 

In summary it is desirable that this committee adopts, or amends nnd 
adopts, this report so that the more detailed parking policy aspects may be pre- 
pared and brought forward." 


The Committee members and the Assistant City Engineer, 
Traffic and Transportation reviewed the various guidelines 
as suggested and discussed the matter of a cash payment to the 
City rather than the provision of parking as required by the 
Zoning and Development By-law. 

After further discussion the Committee 

RECOMMENDS that Item 7 under the Commercial section of the 
guidelines for downtown parking in the report before the 
Committee be referred to the Director of Finance, the City 
Engineer and the Corporation Coimsel for a report back to this 
Committee on both the problems of the mechanics for collecting 
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the fund and also suggestions on the development of 
equitable formulae, and further 

RECOMMENDS that Council agree in principle with the 
suggestion of a cash payment in lieu of provision of 
off-street parking. 


The Meeting adjourned at 12.10 p.m. 


FOR COUNCIL ACTION SEE PaGE{S)....25. 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY DEVELOPMENT 


July 5, 1973 

A meeting of the Standing Committee of Council on Community 
Development was held on Thursday, July 5, 1973 at approximately 
3:35 p.m. in the #1 Committee Room, third floor. City Hall. 

PRESENT: Alderman Volrich (Chairman) 

Alderman Harcourt 
Alderman Marzari 
Alderman Rankin 

CLERK: M. James 


The minutes of June 14, 1973 were adopted. 

RECOMMENDATION 

1 . Neighbourhood Pubs 

The Chairman advised that he had placed this item on the 
Agenda to ask the Committee Members to consider and develop a 
process for the consideration of the applications which were 
expected. The Chairman noted the present position of the Liquor 
Control Board in that the legislation which amends the Act to 
allow for this class of license had not yet been proclaimed and 
therefore the regulations which would be the operative section of 
the legislation have not yet been made public. The Chairman 
advised that he understands from the Liquor Control Board that 
there could be no consideration of applications until the amend- 
ment to the Act had been proclaimed. 

The Chairman advised that he had been told the Liquor Control 
Board would welcome the views and comments of this Committee and 
the City of Vancouver. 

The Chairman suggested that the Committee and the City of 
Vancouver was not yet ready to consider any application for a 
neighbourhood pub but that the Committee could consider guide- 
lines at this time. 

The Chairman referred to the recommendations approved by 
Council which suggest that these liquor outlets should be con- 
fined to commercial areas, would be limited to 100 seats and that 
the parking requirements had been referred to the Director of 
Planning & Civic Development for report. The Chairman also noted 
that the suggestion to hold a plebescite on the matter had been 
defeated in Council by a vote of 6 to 5 . 

The Chairman noted that the Liquor Control Board had made 
reference to the suggestions of this Committee in connection with 
liquor outlets in the past, after the Committee's recommendation 
had been adopted by Council and the Chairman felt that this Com- 
mittee should establish some position for guidance when a person 
is wishing to apply for a liquor license, when the Liquor Act 
had been amended, to operate a neighbourhood pub. 


cont ' d . . . . 
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The Chairman suggested the Committee might proceed in one of 
the three following methods: 

A. (i) that the matter be dealt with by Committee initiative, 

i.e. what areas were open and what areas were closed 
for the development of a neighbourhood pub; 

(ii) each application for a license in the "open" areas be 
considered on its own merits; 

(iii) the Committee invite delegations on each application 
considered ; 

B. Local referendum in each local area with the area being 
defined as generally a four block radius about any given 
location, with the required majority in this referendum 
being 60% and that the results be binding on the area for 
a period not less than three years; 

C. Public meetings be held for each application. 

The Committee Members discussed these suggestions and began 
discussing the matter of capacity of the pubs and the required 
off-street parking. 

The Deputy Director of Planning noted that the present By-law 
requires one parking space per 100 sq. ft. in the central business 
district and one parking space per 30 sq. ft. outside the central 
business district. 

It was suggested that the parking requirements for neighbour- 
hood pubs might entail an amendment to the Zoning & Development 
By-law schedule. 

At this point in the meeting, with the Committee's agreement, 
Mr. Uram, representing members of the Kitsilano Pub, spoke to the 
Committee and explained the proposed neighbourhood pub this Com- 
pany hope to operate on West 4th Avenue, between Vine and Balsam 
Streets . 

The building has a ground floor area of 3750 sq. ft. and the 
design envisages seats for 100 plus an additional 25 standing. 
One-third of the gross area is required for service. 

There is no parking available at the present, and to provide 
parking for 15 cars, a land area of 38' x 100' would be required. 
The Deputy Director of Planning advised that it might be possible 
to entertain a development permit application and have the parking 
supplied by arrangements with Canada Safeways Limited to use their 
lot immediately across from Fourth Avenue during the store's closed 
hours. Mr. Uram advised that he had corresponded with the Com- 
pany and Canada Safeway would not enter into an agreement for 
night parking as it was contrary to its policy. 


In reply to a question, Mr. Uram agreed that a four block 
area seemed to be a reasonable area in which to hold a plebescite 
and that identifiable groups connected with the area should be 
considered . 
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At this point in the meeting, the Chairman requested the 
Committee to consider the following questions: 

(a) Does the Committee agree to holding the question of the pubs 
on the City-wide plebiscite in October with the question 
being put to the voters on Electoral Reform; 

(b) What does the Committee feel is the appropriate time to 
consider applications which have received approval in 
principle from the Liquor Control Board. 

The Chairman then suggested the following ten points to be 
used by the Committee as policy: 

1 . that the role of the Committee should be to determine 
whether a proposed location is an appropriate one for 
a neighbourhood pub, upon the matter being referred 
to the City by the Liquor Control Board; 

2 . the Liquor Control Board to determine regulations 
which should apply; 

3. parking, building, and other requirements be handled 
by the appropriate civic departments; 

4. parking ratio be one per 100 sq. ft. of public area 
in the pub ; 

5. the Committee consider each application on its own 
merits ; 

6. notice of the application be sent to all residents 
within a four block area and notice of the application 
to known groups operating in the general area; 

7. people in the community be invited to appear as 
delegations ; 

8. the application must have met the requirements of the 
Liquor Control Board and the City of Vancouver depart- 
ments before consideration before this Committee; 

9. the total capacity both standing and seated shall be 
a maximum of 100 patrons; 

10. these recommendations be presented to the Liquor 
Control Board and the Honourable, the Attorney- 
General for comment and approval . 

The Committee discussed these suggestions of the Chairman and 

RECOMMENDS their approval by Vancouver City Council excepting #4 
and #9, which are to be deferred for further consideration. 

FURTHER RECOMMENDS that the application of the Kitsilano Neigh- 
bourhood Pub Limited be considered at the appropriate time on the 
basis proposed — that is, without any parking requirement and with 
a total capacity of 125 — and that response be invited to the 
application on that basis . 

2 . Furniture and Equipment Donated or Lent to 
Non-Prof it Organizations 

The Director of Social Planning and the City Purchasing Agent 
submitted a report on the subject of furniture and equipment 
donated or lent to non-profit organizations . The report reminded 
the Committee that on March 5, 1973, Council adopted recommenda- 
tions of the Committee covering donations and loans of equipment 
and advised that the policy was not operating to the benefit of 
all concerned and suggested the following in its place : 


cont ' d 
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Clause No. 2 (cont'd) 

"That the City Purchasing Agent continue to dispose of 
surplus furniture and equipment in the manner prescribed 
in the Administrative Manual except that he shall be 
authorized to give preference to non-profit organizations 
by selling furniture and/or equipment to such non-profit 
organizations for a nominal sum, provided that: 

a) the Director of Social Planning is satisfied that 
the purchaser is a non-profit organization; 

b) the furniture and equipment is surplus to the 
present or future needs of the City and associated 
boards* 

c) the total value of the furniture and equipment sold 
to any one organization does not have a marget value 
in excess of $2,500.00; 

d) the non-profit organization agrees to sell back to 
the City, at the nominal price paid, any furniture 
and equipment for which it has no further need, or 
when its return is requested by the City; 

e) the Standing Committee on Community Development 
set the amount of the nominal price and instruct, 
the Purchasing Agent to make the sale in accordance 
with the foregoing policy." 

Your Committee 

RECOMMENDS the adoption of the recommendation of the Director of 
Social Planning and the City Purchasing Agent and that the policy 
adoption of March 6, 1973 be rescinded. 

3 . Y.M.C.A. 

Under date of May 24, 1973, the Chairman of the Metropolitan 
YMCA Facility Development Committee wrote to the Chairman pro- 
posing expansion of the downtown YMCA. The Chairman instructed 
that a delegation be heard. Mr. Craig appeared and orally out- 
lined the problems the Association felt they were having and sub- 
mitted written information and a letter dated July 4, 1973 in 
connection with their building expansion programme. 

Your Committee 

RECOMMENDS that the Deputy Director of Planning be instructed to 
bring this matter forward to a Public Hearing at the earliest 
possible date. 

4 . Kitsilano Area Planning 

The Chairman advised that this item was placed on the Agenda 
to ask the Committee Members to consider two suggestions: 

(a) approval of a planner for the Kitsilano area and 

(b) seek submissions from the area on the planning of the 
future of the Kitsilano area. 
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Clause No. 4 (cont'd) 

The Deputy Director of Planning reminded the Members of the 
Committee that, at the present time, the Civic Development Committee 
had before it major planning studies of the Central Business Dis- 
trict, the West End, False Creek and the commercial areas outside 
the Downtown core. The Deputy Director of Planning suggested that 
until these studies had been completed and the guidelines they 
will develop are adopted by Council, the planning of an individual 
area of the City might prove to be inopportune . 

The Deputy Director of Planning also suggested that it was 
imperative that any Planner paid for by City funds must be under 
the direction of the Planning Department and not seconded to any 
group in the area. 

The matter was further discussed by the Committee members 
and your Committee 

RECOMMEND that a Planner be assigned to investigate problems 
brought forward to Council and this Committee in the Kitsilano 
area . 

5 . West Broadway Citizens ' Committee 

With the agreement of the Committee Members, certain members 
of the West Broadway Citizens' Committee appeared as a delegation 
in connection with the report of your Committee as adopted by 
Council on June 5, 1973 re guidelines for Broadway West. The 
Citizens' Committee suggested that the Council action did not 
reflect the Community Development Committee's reported recom- 
mendations and the statements of the Citizens' Committee. 

Submitted at this meeting was a compilation of the Broadway 
West-Kitsilano area statement re guidelines and this was reviewed 
by the West Broadway Citizens ' Committee and your Committee and 
amended as shown below: 

1. Council considers the beautif ication plans as proposed 
by Allan Parker as working papers only. 

2. (a) City Council hereby establishes guidelines for 

beautif ication and future development of the West 
Broadway area . 

(b) Additional meetings of residents and merchants of 

the area will be called by City Council or its appro- 
priate Committee to proceed with the beautif ication 
study. 

3. City Council should encourage local area citizens groups 
to present their own proposals for redevelopment and 
improvement of local areas, e.g. Kitsilano; 

City Council shall (should) consider measures to dis- 
courage high density development; 

There should be a thorough review of the C-2 zoning 
and the relationship of the commercial areas to the 
surrounding residential area. 

cont 'd .... 
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Clause No. 5 (cont'd) 

4. Affected residents of the Kitsilano area will be 
notified and consulted before any substantive deci- 
sions affecting the Broadway area are made. 

5. Xerox copies of all applications for development permits 
pertaining to the West Broadway area are to be sent out 
without delay to the West Broadway Citizens Committee, 
2741 West 4th Avenue, Vancouver 8, providing this can be 
satisfactorily implemented by the Planning Department. 

6. Under no circumstances should private property be 
expropriated for parking or for any other use by 
private interests by the City of Vancouver. 

7. The City (i.e. the taxpayer) should not participate in 
any cost-sharing venture with private business for the 
acquisition of and provision for parking, with the 
reservation that it is possible that some time in the 
future the City might want to get involved in some type 

of parking arrangement to deal with the parking situation. 

8. City Council shall (should) not allow any general re- 
laxation in the standard of parking requirements as laid 
down under the existing zoning by-laws . 

9. City Council shall (should) not allow the use of RS- and 
RT- zoned land for surface parking, subject to the ap- 
propriate change in the Zoning By-law until an accept- 
able plan is adopted by Vancouver City Council . 

10. City Council shall (should) discourage blockbusting by 
enforcing existing By-laws requiring that properties 
must be kept in good repair and maintained to accept- 
able standards of appearance. 

NOTE: underlined portions represent changes or additions. The 

words in parenthesis are the words replaced by those under- 
lined . 

Your Committee 

RECOMMENDS adoption of the above 10 guidelines for Broadway West. 


The meeting adjourned at approximately 5:40 p.m. 
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CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 


A Regular meeting of the Council of the City of Vancouver 
was held on Tuesday, July 31, 1973, in the Council Chamber at 
approximately 9:30 a.m. 

PRESENT ; Mayor Phillips 

Aldermen Bowers, Gibson, Harcourt, 

Hardwick, Linnell, Marzari , 
Massey, Pendakur and Volrich, 

ABSENT ; Alderman Rankin 

CLERK TO THE COUNCIL; R. Thompson 


PRAYER The proceedings in the Council Chamber were opened 
with prayer, 

'IN CAMERA ' MEETING 

The City Clerk advised that the 'In Camera' Committee 
approved the items for an 'in Camera' meeting later this day, 

ADOPTION OF MINUTES 

MOVED by Aid, Linnell, 
SECONDED by Aid, Bowers, 

THAT the Minutes of the Regular Council meeting (with the 
exception of the 'In Camera' portion), dated July 17, 1973, be 
adopted after amendment as follows; 

"Page 24, Item I - Report of Standing Committee on 
Finance and Administration 


The motion of Alderman Linnell be reworded as follows; 

'THAT in respect of A (3) (ii) "Indoor Swimming Pool 
(Tempi eton)" of the Committee's report, the sum of 
$480,000 as the total cost , be approved for the 
indoor swimming pool adjacent to Templeton High 
School , 

FURTHER THAT Senior Government grants be sought , "' 

- CARRIED UNANIMOUSLY. 

(underlining indicates 
amended portion) 

MOVED by Aid, Pendakur, 
SECONDED by Aid, Hardwick, 

THAT the Minutes of the Special Council meeting dated 
July 19, 1973, be adopted after substituting the name of Alderman 
Hardwick for the name of Alderman Volrich in the negative voting 
recorded on page 4 in respect of the HPS Project motion, 

- CARRIED UNANIMOUSLY, 

COMMITTEE OF THE WHOLE 

MOVED by Aid, Linnell, 
SECONDED by Aid, Hardwick, 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair, 


- CARRIED UNANIMOUSLY, 
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1. Addition to B.C. Telephone Co. Building 
700 Block Seymour Street 

The Council further considered the report of the Deputy 
Director of Planning and Civic Development in respect of the 
B.C. Telephone Company's Development Permit Applications as 
follows : 

(a) No. 60176 - 768 Seymour Street: to construct a 
79,594 sq. ft. addition to the existing public 
utility on this site. 

(b) No. 61495 - 550 West Georgia Street: to construct 
a two-level retail store/office building to the 
north of the proposed addition to the B.C. Telephone 
Company public utility building. 

In the report it is advised the Technical Planning Board 
is prepared to approve both Development Permit Applications 
subject to certain conditions. 

Also, it is stated that the Vancouver City Planning Commission 
does not approve the applications as it is not considered compatible 
with the Commission's desired planning objectives for the Georgia 
Street area. 

The report sets out the opinion of the Design Panel as 
follows : 

"The Panel were of the opinion that the development should 
have further design consideration so as to combine the 
two separate buildings into one integrated scheme achieving: 

(a) a better aspect from Seymour Street 

(b) a built-in f orestallment of further expansion." 

The Council heard delegations from representatives of the 
following : 

B. C. Telephone Company Ltd. - Brief filed 
Vancouver City Planning Commission 
Design Panel 

MOVED by Aid. Marzari, 

THAT the resolution of Council under date of March 6th, when 
dealing with original application, be rescinded. 

- LOST 

(Aldermen Bowers, Gibson, Harcourt, Hardwick, Linnell, 
Pendakur, Mayor Phillips and Alderman Volrich voted 
against the motiorl) 

MOVED by Aid. Harcourt, 

THAT the Technical Planning Board be advised the Council is 
of the view that the Development Permit Applications should be 
approved subject to the following: 

(a) There will be no further extensions to the equipment 
building. 

(b) Any changes proposed to the two-storey building will 
be submitted to the City Council for consideration and 
approval. 

(c) Pedestrian involvement at the Seymour Street level will 
be reviewed with a view to improvement of pedestrian 
activity through to Robson Street. 

cont ' d. . . . 
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Addition to B.C. Telephone Co. Building 
700 Block Seymour Street (continued) 

(d) There will be appropriate roof top treatment to the 
two-storey addition to the approval of the Technical 
Planning Board on advice of the Design Panel. 

(e) The design along Seymour Street of the addition to the 
equipment building and of the proposed two-storey 
building, be subject to the approval of the Technical 
Planning Board on the advice of the Design Panel. 

(f) The exterior of the addition to the equipment building 
on the Georgia and Seymour Street side be subject to 
the approval of the Technical Planning Board on the 
advice of the Design Panel. 

(Subject to the foregoing, the March 6th resolution of Council 
still applies) . 

- CARRIED 

(Aldermen Marzari voted against the motion) 


At this point the Council recessed at approximately 11:00 a.m. 
and following an 'In Camera' meeting in the Mayor's Office, 
reconvened at approximately 11:25 a.m. in the Council Chamber. 


UNFINISHED BUSINESS (cont'd) 

2. Public Crossing Over V. & L.I. Railway 
Tracks at the Foot of Chester Street 

Pursuant to the Council's instructions of July 17, 1973, 
further consideration was given to Clause 7 of the Board of 
Administration report (Works and Utility matters) , dated 
July 13, 1973, dealing with public crossing over the V. & L.I. 
railway tracks at the foot of Chester Street. 

The Council had requested a report from the City Engineer 
as to the reference in the clause that 'the crossing is now 
surplus to the requirements of the City'. 

By Departmental report dated July 27th, the City Engineer 
explains the position and recommends approval of Clause 7 of 
the July 13th report. 

MOVED by Aid. Pendakur , 

THAT Clause 7 of the Board of Administration report (Works 
and Utility matters) , dated July 13, 197 3, dealing with the 
subject matter, be approved. 

- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIONS 


1. Resolution to U.B.C.M. 
re Ambulance Service 

The Council, on June 26, 1973, passed a resolution on 
Ambulance Service for consideration of the Union of B.C. 
Municipalities . 

By letter of July 19, 1973, the Executive Director of 
the U.B.C.M. replied that the Executive had ruled the Vancouver 
resolution would not be debated by the Convention but the subject 
matter would be taken up directly with the Department of Municipal 
Affairs, asking relevant legislation changes. The Vancouver reso- 
lution would be furnished to the U.B.C.M. delegates for information 


MOVED by Aid. Bowers, 

THAT this communication be received 


- CARRIED UNANIMOUSLY 


2. Canadian Federation of Mayors 
and Municipalities 


Under date of July 26, 1973, the Mayor reported as follows: 


"There has been some controversy over the City's 
role in the Canadian Federation of Mayors & Municipalities. It 
is an appropriate time to re-examine that role. 

The question is how can the C.F.M.M. best serve 
the needs of Canadian municipalities. In the last few months I 
have had extensive conversations with elected people from other 
cities and with the members and the Executive of the U.B.C.M. 
trying to arrive at an answer. 

The conclusion I have reached, which is shared 
with the Executive of the U.B.C.M., is that the C.F.M.M. would 
be a far more useful organization if it were restructured as a 
federation of the Provincial Associations in Canada. 

The Provincial Associations deal with their 
respective provincial governments on behalf of municipalities. 
Under the B.N. A. Act, municipalities are the creatures of the 
Provincial Government. It therefore follows that the Provincial 
Associations have much more direct relevance to the municipalities. 

If the C.F.M.M. were reconstituted as a federation 
of tlie Provincial Associations, its membership would include most 
of the municipalities in Canada. At present the C.F.M.M. member- 
ship includes only about a third of the municipalities in Canada. 


cent 'd 
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2, Canadian Federation of Mayors 

and Municipalities (cont 'd . ) 

In contrast, the U.B.C.M. includes virtually every municipality 
in the Province of British Columbia. 

Currently the City of Vancouver pays the C.F.M.M. 
$ 11,000 a year in fees and the U.B.C.M. $ 4,000 a year. By any 
measure of usefulness, the U.B.C.M. membership has been much 
more valuable to the city than the C.F.M.M. membership. Clearly 
a major review of fees is necessary. 

The U.B.C.M. Executive Director, Jeff McKelvey, 
spent about sixty days last year sitting in on the sessions of 
the Provincial Legislature in Victoria (an act of unusual courage 
and perseverance) . He was extremely helpful in transmitting 
information to the municipalities on new legislation. The U.B.C.M. 
was able to meet and propose constructive amendments to 
legislation - most of which were adopted. This ability to act 
quickly on up-to-date information was extremely valuable to the 
municipalities of British Columbia. In contrast, the C.F.M.M. 
has not been able to help in this way. 

Recently the Province of Manitoba made some very 
important changes with far-reaching effects to the municipalities. 
We learned of them through the U.B.C.M. If the C.F.M.M. were 
acting as a coordinator of Provincial Organizations, such 
information could have been transmitted more quickly to all the 
municipalities across Canada. At present this is not happening. 

I have discussed with the Mayors and other 
elected people of various larger cities whether there is a special 
role for large cities within the C.F.M.M. I cannot find such a 
role. 

There is definitely value in having a national 
organization representing municipalities. There is some value in 
having a national Annual Convention because meeting with other 
elected people across the country can be helpful. The emphasis 

at Annual Conventions should be on learning from each other. 

We have paid our C.F.M.M. dues for 1973 and I 
recommend we continue our membership in 1974. We should make 
our position as to the future very clear and take it to the next 
Annual Meeting. After the next Annual Meeting our position and 
that of the C.F.M.M. should be re-assessed. 

I believe that these proposals, if adopted, gould 
strengthen the C.F.M.M. as well as the Provincial Associations 
and enable them to better serve Canadian municipalities." 


cont 'd 
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COMMUNICATIONS OR PETITIONS (cont'd.) 


2. Canadian Federation of Mayors 

and Municipalities (cont 'd . ) 

MOVED by Aid, Volrich, 

THAT the proposals set out in the Mayor's foregoing report 
with respect to the C.F.M.M. be adopted, 

FURTHER THAT the Council convey this information to the 
U.B.C.M. with the recommendation that consideration be given to the 
report with a view to so advising other Provincial Associations 
in Canada, and requesting support, 

- CARRIED UNANIMOUSLY 

3. Kitsilano Neighbourhood Pub: 
2386 West 4th Avenue 


The Council on July 17th adopted various proposals in 
connection with neighbourhood pubs and in particular, the 
following was approved: 

" Total Capacity 

THAT the total capacity, both standing and seated, shall 
be a maximum of 100 patrons. 

Parking 

THAT the parking ratio be one per 200 sq. ft of public 
area in the pub." 

In respect of the capacity and parking proposals, communications 
and delegations were received from the Kitsilano Neighbourhood 
Pub Limited and the Kitsilano Neighbourhood Pub Committee requesting 
that these proposals not be applicable to the Kitsilano Neighbourhood 
Pub proposed for 2386 West 4th Avenue. 

The request is made that in addition to the 10 seated patrons, 
25 standing patrons be allowed and further, the parking proposal be 
considerably relaxed. It is also requested that the Company's 
Development Permit Application for the Kitsilano Neighbourhood Pub 
at 2386 West 4th Avenue be processed. 

MOVED by Aid. Harcourt, 

THAT the Development Permit Application be approved as a 
pilot project subject to the following and not be considered as 
a precedent in any other such case in respect of any of the 
approvals given to this particular application: 

(a) The total seated capacity to be 100 with 25 standing permitted. 

(b) A local referendum be conducted at the expense of the 
company within a four -block radius of the location. 

(c) Approval of the Liquor Control Board. 

(d) Approval of the Corporation Counsel in respect of any 
legal implications in regard to the whole matter. 

(e) The guidelines adopted by Council on July 17th as varied 
by this resolution of Council for this one particular 
application only. 

(amended) 


cont 'd. . . . 
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COMMUNICATIONS OR PETITIONS (cont'd) 

Kitsilano Neighbourhood Pub 
2386 West 4th Avenue (continued) 

MOVED by Aid. Marzari in amendment, 

THAT the following be incorporated in the motion of 
Alderman Harcourt : 

"the parking ratio to be one per 400 square feet 
of public area in the pub." 

- CARRIED 

(Aldermen Gibson, Hardwick, Linnell and Volrich 
voted against the motion) 

The motion as amended was put and carried as follows: 

"THAT the Development Permit Application be approved as a 
pilot project subject to the following and not be considered 
as a precedent in any other such case in respect of any of 
the approvals given to this particular application: 

(a) The total seated capacity to be 100 with 2 5 standing permitted 

(b) The parking ratio to be one per 400 square feet of 
public area in the pub. 

(c) A local referendum be conducted at the expense of 
the company within a four-block radius of the 
location . 

(d) Approval of the Liquor Control Board. 

(e) Approval of the Corporation Counsel in respect of any 
legal implications in regard to the whole matter. 

(f) The guidelines adopted by Council on July 17th as varied 
by this resolution of Council for this one particular 
application only." 

- CARRIED 

(Aldermen Hardwick and Linnell voted against the motion) 

4. Option to Purchase 12 Feet for 
Street Purposes : Harbour Park 
Developments Limited 

On July 17, 1973, the Council received the following 
Departmental report from the Corporation Counsel under date 
of July 13, 1973: 

"One of the terms of the agreement made between the City and 
Four Seasons and Harbour Park Developments Limited in April 
of 1970 was the requirement that the City be given an option 
to purchase a 12-foot strip of the uplands property North of 
Georgia Street for future street widening purposes as and 
when needed. 

Dawson Developments Ltd. is acquiring shares in Harbour Park 
Developments Limited and part of the secui-'ity involves Harbour 
Park granting a mortga^^e of its uplands to the purchasers. 

This mortgage cannot bo registered except as a prior charge 
to the Gity*s option. The purchasers have asked the City to 
grant them the priority so that the mortgage can be registered, 
in return, if and when the City exercises its option, they 
agree to discharge the mortgage from the 12-foot strip. 

This arrangement has occurred before and does not really 
impair the City»s ability to get the 12-foot strip and I 
recommend that the proposal be agreed to." 

cent 'd . , . . 
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COMMUNICATIONS OR PETITIONS (cont'd) 

Option to Purchase 12 Feet for Street Purposes: 
Harbour Park Developments Limited (continued) 

At that time, the Council passed a motion that 'no action 
be taken on this matter'. 

A communication dated July 20, 1973, was received from the 
firm of Shrum, Liddle and Hebenton setting out their position 
on this technical matter and asking re-consideration. 

MOVED by Aid. Pendakur, 

THAT the resolution of Council dated July 17, 1973, to 
the effect that 'no action be taken on this matter', be rescinded. 

- CARRIED UNANIMOUSLY 

AND BY THE REQUIRED MAJORITY 

MOVED by Aid. Pendakur, 

THAT the recommendation of the Corporation Counsel contained 
in the above-mentioned Departmental report of July 13, 1973, in 
which it is recommended that the proposal of Dawson Developments 
Limited respecting prior charge to the City's option be agreed 
to, be approved. 

- CARRIED UANIMOUSLY 


The Council recessed at approximately 12:10 p.m. to 
reconvene in the Council Chamber at 2:00 p.m. 


The Council, still in Committee of the Whole, reconvened in 
the Council Chamber at approximately 2:00 p.m., Mayor Phillips in 
the Chair, and the following members present: 

PRESENT : Mayor Phillips 

Aldermen Bowers, Gibson, Harcourt , Hardwick, 
Linnell, Marzari, Massey, Pendakur 
and Volrich. 

COMMUNICATIONS OR PETITIONS (cont'd) 


5. Development Permit Application: 
N/E Corner Georgia and Bute 
(A.E. LePage Western Ltd.) 

A communication dated July 13, 1973, was received from 
A.E. LePage Western Ltd., realtor, advising of a formal application 
for a Development Permit for building at the north-east corner 
of Georgia and Bute Streets. The circumstances are outlined in 
the communication leading up to the situation which now prevails 
whereby a Council resolution passed on June 12th adversely affects 
this application. 

The Company requests the Planning Department be authorized 
to process their Development Permit Application subject to final 
Council approval. 

MOVED by Aid. Linnell, 

THAT the communication be received and the Company be invited 
to appear before Council in further explanation of their Development 
Permit Application. 

- CARRIED UNANIMOUSLY 
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6. Retention of V.I.E.W. Building 

Pursuant to request received, it was 

MOVED by Aid. Pendakur, 

THAT Mr. Jim Land be permitted to speak to Council in respect 
of retention of the V.I.E.W. building on False Creek. 

- CARRIED UNANIMOUSLY 

Mr. Land appeared and submitted a brief on behalf of the 
Vancouver Theatre Co-Operative in support of their request that 
the remaining V.I.E.W. building on False Creek be not demolished 
but retained for various creative ventures. Attached to the 
brief are a number of petitions in support. 

On July 17, 1973, when the Council considered the subject 
as a result of a report from the False Creek Committee, the 
Council did not take action to retain the building. 

MOVED by Aid. Marzari, 

THAT the previous resolution of Council authorizing 
demolition, be rescinded. 

- LOST 

(Aldermen Bowers, Gibson, Harcourt, Hardwick, Mayor 
Phillips and Alderman Volrich voted against the motion) 

(Brief and petitions referred to 
on file in the City Clerk's Office) 


7. Expropriation of Property Re 
Britannia Community Services Centre 

MOVED by Aid. Hardwick, 

THAT, pursuant to request received, approval be given to 
Mr. Pui Wong and Mr. P. Colapinto to appear before Council in 
respect of expropriation action against their properties re 
the Britannia Community Services Centre. 

- CARRIED UNANIMOUSLY 

8. Columbia-Quebec Streets: 
Interim Street Arrangement 
at Keefer Street 


A request was noted from the Chinese Cultural Centre Building 
Committee asking action be deferred on Clause 2 of the City 
Engineer's Departmental report dated July 27th, in the matter 
of interim street arrangement at Keefer Street re the Columbia- 
Quebec Streets. The request is made in order to grant the group 
and others an opportunity to assess the report. 

MOVED by Aid. Pendakur, 

THAT consideration of the City Engineer's Departmental 
report dated July 27, 1973, on this matter be deferred for a 
period of four (4) weeks. 

- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS 

A. BOARD OF ADMINISTRATION 

General Report, July 27, 1973 

WORKS & UTILITY MATTERS 

The Council considered this report which contained clauses 
1 to 4 identified as follows: 

CI. 1: Closure of Portion of Lane East of Granville Street 
South from Georgia Street - Vancouver Centre 

Cl. 2: Closure of Lane South of 7 3rd Avenue, 
East of Hudson Street 

Cl. 3: Fire Alarm Connections 

Cl. 4: Tender #57-73-9 - Supply and Delivery of 4", 

6", 8" & 12" Water Pipe (Approximately 1 years' 
supply) 

Action was taken as follows : 


Clauses 1-4 


MOVED by Aid. Linnell, 

THAT the recommendations of the Board of Administration 
contained in these clauses, be approved. 


- CARRIED 


(Aldermen Hardwick, Marzari, Massey and Pendakur voted 
against the motion in respect of approval of Clause 1) 


SOCIAL SERVICE & HEALTH MATTERS 


Clause 1 - Continental Hotel 


MOVED by Aid. Hardwick, 

THAT this report dealing with the Continental Hotel be 
referred to the Standing Committee on Social Services for 
further consideration; 

FURTHER THAT the premises continue to be used for its 
present purposes in the meantime. 

- CARRIED UNANIMOUSLY 


LICENSES & CLAIMS MATTERS 


MOVED by Aid. Harcourt , 

THAT the Board of Administration report (Licenses & Claims 
matters), dated July 27, 1973, with respect to Day Care Operation - 
Lord Roberts School, be received for information. 


- CARRIED UNANIMOUSLY 


FINANCE MATTERS 


The Council considered this report which contained clauses 
1 to 12 identified as follows: 


Cl. 

1 : 

Cl. 

2 : 

Cl. 

3 : 

Cl. 

4 : 

Cl. 

5: 

Cl. 

6 : 

Cl. 

7 : 

Cl. 

8 : 

Cl. 

9 : 

Cl. 

10: 

Cl. 

11: 

Cl. 

12 : 


Additional Electrical Inspector for Fire 
Alarm Inspections 

Additional Health Services - Vancouver City College 
Health Department - Dental Services 
Provincial Courts - Staffing 
Revision of 1973 Estimates - Youth Services 
Provincial and Canada Elections Acts 
Additional Overtime Funds for Fire and Rescue 
Grant Request - National Youth Orchestra 
Association of Canada 

City Clerk's Department - Reorganization 
Grant Request - Metro Communities Council 
Grant Request - First Aid Ski Patrol 
Visit to Ottawa - R. Lynn Ogden , City Archivist 


Action was taken as follows: 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

FINANCE MATTERS (cont'd) 

MOVED by Aid. Linnell, 

THAT the recommendations of the Board of Administration 
contained in Clauses 1, 2 and 3 be approved and Clause 5 be 
received for information. 

- CARRIED UNANIMOUSLY 

Clause 4 - Provincial Courts: 
Staffing 


MOVED by Aid. Hardwick, 

THAT the recommendations of the Board of Administration and 
the Administrative Analyst contained in this clause be approved; 

FURTHER THAT the Mayor and Alderman Bowers be requested to 
pursue with the appropriate Provincial authorities, the question 
of sharing of municipal costs. 

- CARRIED UNANIMOUSLY 

Clause 6 - Provincial and 
Canada Elections Acts 

The Council considered the report of the Corporation Counsel 
setting out the view of the Police Commission that a four-hour 
voting period as required by the Provincial Elections Act and the 
Canada Elections Act for employees is unnecessary in major urban 
areas such as Vancouver, and urges the Council press for a change 
in the Statutes. 

MOVED by Aid. Linnell, 

THAT an approach be made to the U.B.C.M. to take up with the 
Provincial Government, the matter of a change to the Provincial 
Elections Act whereby Vancouver, a major urban centre, will be 
excluded from the provision which requires employees be granted 
four consecutive hours free from work while polls are open. 

- LOST 

(Aldermen Gibson, Harcourt, Hardwick, Marzari, Pendakur, 
Mayor Phillips and Alderman Volrich voted against the 
motion) 

Clause 7 - Additional Overtime 
Funds for Fire and Rescue 


MOVED by Aid. Bowers, 

THAT the recommendation of the Board of Administration and 
the Fire Chief contained in this clause be approved. 

- CARRIED UNANIMOUSLY 

Clause 8-Grant Request: National 
Youth Orchestra Association of Canada 

The Council noted a delegation request from the National 
Youth Orchestra Association of Canada as referred to in this 
clause to support a grant application. 

MOVED by Aid. Hardwick, 

THAT the delegation request be granted. 

- CARRIED UNANIMOUSLY 

Clause 9 - City Clerk's 
Department: Reogranization 

MOVED by Aid. Pendakur, 

THAT the recommendations of the Board of Administration and 
the Administrative Analyst contained in this clause be approved. 

- CARRIED UNANIMOrSLY 

cont 'd . . , , 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

FINANCE MATTERS (cont'd) 

Clause 10 - Grant Request: 
Metro Communities Council 


The Council on May 8, 1973, did not approve a grant 
application from the Metro Communities Council. 

The Organization has requested reconsideration of the 
application for $1,500 to assist in their expenses for 1973. 

MOVED by Aid. Marzari, 

THAT the request for a grant be received. 

- CARRIED UNANIMOUSLY 

Clause 11 - Grant Request: 
First Aid Ski Patrol 

The Council considered the application as set out in this 
clause from the First Aid Ski Patrol for a grant equal to the 
rental of the Queen Elizabeth Theatre for one evening in 
September to present a ski film in order to raise funds for the 
Patrol ' s operation . 

MOVED by Aid. Massey, 

THAT a grant equal to one-half of the rental of the Queen 
Elizabeth Theatre for one evening in September as requested, 
be approved. 

- CARRIED BY THE 
REQUIRED MAJORITY 

(Alderman Pendakur voted against the motion) 

Clause 12 - Visit to Ottawa: 
R. Lynn Ogden , City Archivist 

MOVED by Aid. Hardwick , 

THAT the recommendation of the Board of Administration and 
the City Clerk contained in this clause be approved. 

- CARRIED UNANIMOUSLY 

PERSONNEL MATTERS 

The Council considered this report which contains clauses 
1 to 3 identified as follows: 

Cl. 1: Archival Principles & Administrative Courses 

Attendance: One Employee, City Clerk's Department 
Cl. 2: Leave of Absence with Pay - Mr. Roy Jackson 
Cl. 3: Starting Salary Keypunch Operators I, 
Data Processing Department 

Action was taken as follows: 

Clause 1 - Archival Principles & 
Administrative Courses Attendance: 
One Employee, City Clerk's Department 

MOVED by Aid. Linnell, 

THAT the recommendation of the Board of Administration and 
the Director of Personnel Services contained in this clause, be 
approved . 

- CARRIED UNANIMOUSLY 

cont ' d. . . . 
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BOARD OF ADMINISTRATION, DEPARTfffiNT & OTHER REPORTS (cont'd) 


PERSONNEL MATTERS (continued) 

Clause 2 - Leave of Absence 
wity Pay; Mr. Roy Jackson 

MOVED by Aid. Volrich, 

THAT the recommendation of the Director of Permits and 
Licenses, i.e., leave of absence for Mr. Roy Jackson, be granted 
with pay for four days re participation in the "Klondike '73 
Canoe Pageant", be approved. 

- CARRIED 

(Aldermen Linnell and Marzari voted against the motion) 


Clause 3 - Starting Salary Keypunch 
Operators I, Data Processing Department 

MOVED by Aid. Pendakur, 

THAT the recommendation of the Board of Administration and 
the Director of Personnel Services contained in this clause, be 
approved . 

- CARRIED UNANIMOUSLY 

PROPERTY MATTERS 

The Council considered this report which contains clauses 
1 to 7 identified as follows: 

Rental Review - Heather Street End, South of 
Railway Right-of-Way to Eraser River 
Demolition - 1029 Thurlow Street 
Expropriation for Lane Purposes: East of 
Lakewood Drive, South of 3rd Avenue 
Acquisition for Replotting Purposes: Vacant Lot 
N/S 5th Avenue between Carolina and Eraser Streets 
Demolitions 
Sales: Residential 

Provincial Courts (Vancouver) Complex Final 
Settlement 

Action was taken as follows: 

MOVED by Aid. Pendakur, 

THAT the recommendations of the Board of Administration and 
the Supervisor of Property and Insurance contained in Clauses 1, 
2, 3, 4, 6 and 7, be approved and Clause 5 be received for 
information . 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Pendakur, 

THAT the Supervisor of Property and Insurance be requested 
to report back on current City terms re property sales. 


Cl. 

1: 

Cl. 

2 : 

Cl. 

3: 

Cl. 

4: 

Cl. 

5 : 

Cl. 

6 : 

Cl. 

7 : 


- CARRIED UNANIMOUSLY 
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B. DEPARTMENTAL REPORT, 

General Report, July 27, 1973 

WORKS AND UTILITY MATTERS 

The Council considered this report which contains tlu'ee clauses 
as follows : 

CI, 1: Sidewalk Policy 

CI, 2: Quebec/Columbia Streets - Interim Street 

Arrangement at Keefer Street 
CI, 3: Improvements to P.N.E. Park/Ride Lot 


Clause 1 - Sidewalk Policy 

MOVED by Aid. Hard wick, 

THAT Recommendation 'A' contained in this clause, relating to 
walks on arterial streets, pedestrian collector routes and on streets 
in multiple dwelling, commercial, and industrial zones, be approved, 

FURTHER THAT in respect of Part 'B ' relating to walks on resi- 
dential streets, and submitted for consideration, the matter be 
referred to the Finance Committee to consider, in consultation with 
the City Engineer, new methods of cost sharing of local improvement 
sidewalks on local residential streets, 

- CARRIED UNANIMOUSLY. 

Clause 2 - Quebec/Columbia Streets - 
Interim Street Arrangement at Keefer Street 


For action on this Clause, see Page 9 of these Minutes, 

Clause 3 - Improvements to P.N.E. 
Park/Ride Lot 


MOVED by Aid, Linnell, 

THAT proposed Improvements No , 1 and 2 as set out in this clause 
be approved on the understanding that the P.N,E, will assume half 
the cost of Improvement No, 2, 

- CARRIED UNANIMOUSLY, 


SOCIAL SERVICE MATTERS 


The Council considered this report which contains two clauses 
identified as follows: 

CI, 1: Illegal Suite - 611 East 53rd Avenue 
CI, 2: POSER and RESER Expenditures 

Clause 1 - Illegal Suite 
611 East 53rd Avenue 

MOVED by Aid. Hardwick, 

THAT the recommendation of the Director of Permits & Licenses 
contained in this clause be approved, 

- CARRIED UNANIMOUSLY, 

Clause 2 - POSER and RESER 
Expenditures 


MOVED by Aid, Hardwick, 

THAT this clause be received for information. 

- CARRIED UNANIMOUSLY. 
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CI. 

1 : 

CI . 

2: 

CI . 

3: 

CI . 

4: 

CI . 

5: 

CI. 

6: 

CI . 

7 : 

CI . 

8: 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd.) 

BUILDING fc PLANNING MATTERS (July 27, 1973) 

The Council considered this report containing clauses identified 
as follows: 

Development Permit Application 
No. 60912, 3400 Kingsway 
Strathcona Rehabilitation 
Project: Progress Report 
Strathcona Rehabilitation Project: 
Residential Qualification 
Prohibition of Roof Top Signs 
Proposed Office Building: N/E Corner 
of Pender and Broughton Streets 
Development Permit Application: 
Addition to 3519 Point Grey Road 
Britannia Community Service Centre: 
Construction Contract 
5201 Heather: R.C.M.P. Subdivision 
Headquarters - S/W Corner 33rd & Heather 

The Council took action as follows: 

Clause 1 - Development Permit Application 
No. 60912, 3400 Kingsway (to construct a 
Gasoline Service Station) 

MOVED by Aid. Massey, 

THAT approval be given to hearing of a delegation on the 
Development Permit application as per request received. 

- CARRIED UNANIMOUSLY. 

Clause 2 - Strathcona Rehabilitation 
Project: Progress Report 

MOVED by Aid. Linnell, 

THAT this clause be received for information. 

- CARRIED UNANIMOUSLY. 

Clause 3 - Strathcona Rehabilitation Project: 
Residential Qualification 

MOVED by Aid. Hardwick, 

THAT the recommendation of the Director of Planning and Civic 
Development contained in this clause, be approved. 

- CARRIED UNANIMOUSLY. 

Clause 4 - Prohibition of 
Roof Top Signs 

In considering this clause, the City Clerk advised the Deputy 
Director of Planning & Civic Development requests Recommendation (1) 
be corrected by striking out the reference therein to 

"C-5, CM-1 and CM- 2" 

MOVED by Aid. Massey, 

THAT the recommendations of the Deputy Director of Planning and 
Civic Development as changed clerically in Recommendation (1) , pursuant 
to advice from the Deputy Director of Planning & Civic Development, be 
approved . 

- CARRIED. 


(Alderman Hardwick voted against the motion) . 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd.) 

BUILDING & PLANNING MATTERS (cont'd.) 
July 27, 1973 


Clause 4 (cont'd.) 

MOVED by Aid, Pendakur, 

THAT the Deputy Director of Planning & Civic Development report 
on ways of providing interim control of large signs, 

- CARRIED. 

(Aldermen Bowers and Hardwick voted against the 
motion . ) 


Clause 5 - Proposed Office Building: 

N/E Corner of Pender and Broughton Streets 

In connection with this clause submitted for consideration, it 

was 

MOVED by Aid, Hardwick, 

THAT the principle defined in the Deputy Director of Planning 
and Civic Development reports, i,e, taller and narrower buildings 
in the area, be approved, and in the case of the particular proposed 
application for the northeast corner of Pender and Broughton Streets, 
the narrower frontage be on Pender Street, 

(DEFERRED) 

MOVED by Aid, Volrich, 

THAT the whole matter be deferred pending a full report to r~X;;v;T.7TT^^ — ] 
Council when the Development Permit application is made for the | i,. 7;Z7^ ! 
office building, giving the Council further information on the | i 
project, including visual material, — 

- CARRIED. 

(Aldermen Bowers, Hardwick and Mayor Phillips voted 
against the motion) . 


At this point, the Council recessed and reconvened in 
the Council Chamber at approximately 4:15 p,m. 


DEPARTMENTAL REPORTS (cent 'd . ) 

BUILDING & PLANNING MATTERS (cont'd.) 
July 27, 1973 


Clause 6 - Development Permit Application: 
Add i tion to 3519 Point Grey Road 


MOVED by Aid, Linnell, 

THAT the recommendation of the Deputy Director of Planning & Civic 
Development as contained in this clause, be approved, and the permit 
issued accordingly, 

- CARRIED UNANIMOUSLY, 

MOVED by Aid, Linnell, 

. THAT the present policy in respect of reporting to Council on 
Development Permits regarding Point Grey Road, be continued, 

- CARRIED. 

(Alderman Massey, Mayor Phillips and Alderman Volrich 
voted against the motion) , 
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BOARD OF ADMINISTRATION, DEPARTMENT fc OTHER REPORTS (cont'd.) 

BUILDING & PLANNING MATTERS (cont'd.) 
July 27, 1973 


Clause 7 - Britannia Community Service 
Centre: Construction Contract 


MOVED by Aid. Linnell, 

THAT the recommendations of the Deputy Director of Planning and 
Civic Development be approved after amendment, to read as follows: 

(a) That City Council approve the award of the contract 
for the construction of the Britannia Community 
Service Centre to Northern Construction in the amount 
of $3,975,908. the contract to be to the satisfaction 
of the Corporation Counsel and that Council authorize 
the Mayor and City Clerk to sign the contract on be- 
half of the City of Vancouver together with the rep- 
resentatives of the School Board. 



(b) That the City's share of the project in the amount of 
$3,493,188. be approved. 

(c) That the Deputy Director of Planning be authorized 
to approve contingency items on behalf of the City 
up to an amount of $45,966 in order to meet unfore- 
seen events during the construction of the centre; 
the actual division of the total contingency 
($94,600) may have to be adjusted if changes in 
construction or contract occur. 


- CARRIED UNANIMOUSLY. 


Clause 8 - 5201 Heather: R.C.M.P. Subdivision 
Headquarters - S/W Corner 33rd & Heather 


MOVED by Aid. Hardwick, 

THAT the Development Permit application referred to in this 
clause be approved, provided an undertaking is given by the applicant 
that the parking and landscaping will be revised in accordance with 
the Public Hearing resolutions of Council, and subject to the 
approval of the Technical Planning Board on advice of the Design 
Panel . 

- CARRIED. 


(Aldermen Gibson and Marzari voted against the 
motion) . 


FINANCE MATTERS 

The Council considered this report containing two clauses, 
identified as follows: 

CI . 1 : Fire Department - Apparatus 

Replacement Programme 
CI. 2: Remuneration: Board of 

Police Commissioners 

Clause 1 - Fire Department - 
Apparatus Replacement Programme 

MOVED by Aid. Bowers, 

THAT the recommendations of the Fire Chief contained in this 
clause be approved after striking the word "revenue" from 
Recommendation 3. 

(Recommendation 3 will read as follows: 

"The cost of the equipment estimated at $247,200.00 
be provided in the 1974 Budget.") 

- CARRIED UNANIMOUSLY. 
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BOARD OF ADMINISTRATION, DEPARTMEMT Si OTHER REPORTS (cont'd.) 

FINANCE MATTERS (cont'd.) 
July 27, 1973 


Clause 2 - Remuneration: Board of 
Police Commissioners 


The Corporation Counsel advised as follows in this clause: 


"At the last session of the Legislature the Charter was amended 
to provide for an expanded Police Commission with rotating 
membership. The Cabinet has made the new appointments and 
the newly-constituted Board came into effect on July Ist. All 
future appointments come into effect on July 1st of each year. 

Included in the amendment was the conferring of authority on 
Council to pay an annusl indemnity to the members, exclusive 
of the Chairman. It would therefore seem appropriate at this 
time to consider this aspect and, if implemented, to pass a 
by-law. 

For Council's guidance in determining an amount, regard may be 
had to the Park Board ($1,000 per annum), the Regional District 
($25 per meeting), and the Vancouver School Board ($2,000 per 
annum). The various School Boards are governed by a sliding 
scale related to the number of pupils. 

The Commission generally meets twice a month to which is also 
added extra meetings and other non-meeting responsibilities. 
Having regard to the other Boards cited above, remuneration 
of $1,200 per annum seems comparative. 

A By-law will be submitted for Council consideration later this 
day if action is taken and the amount, if other than $1,200 is 
recommended, can be changed when the by-law receives its first 
reading. 

MOVED by Aid. Pendakur, 

THAT the proposal contained in the above report of the 
Corporation Counsel be approved and the required By-law submitted. 

- CARRIED UNANIMOUSLY. 

(Alderman Bowers was excused from voting being a member 
of the Police Commission) . 


C . Kerrisdale Beautif ication Project 

The Deputy Director of Planning & Civic Development and the 
City Engineer submitted the following report: 


"1 . BACKGROUND 

The Planning and Engineering Departments, along with the consultants, 
Rhone & Iredale, Architects, have been working with the Kerrisdale Merchants 
and Property Owners' Committee in developing a plan and program for 
Beautif ication in the Kerrisdale Shopping Area. In broad terms the scheme 
comprises : 

Part A - Landscaping, brick walks, seating, etc. in the area 

between East and West Boulevard on both sides of 41st 
Avenue. 

Part B - Brick sidewalks, brick crosswalks, planting, etc. on 

both sides of 41st Avenue, West Boulevard to Yew Street. 

Part C - Awnings over the sidewalks on both sides of 41st Avenue 
from West Boulevard to Yew Street. 

The following decisions have been made by Council: 

20 June, 1972 . 

That 'A' would be paid for by the City, subject to a 
contribution of $2,000 from the Kerrisdale and District 
Commercial Association and subject to all phases of the 
beautif ication being carried out, including 'B' and 'C. 
(Total Cost s^57,000). 


cont 'd 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd.) 
C. Kerrisdale Beautif ication Project (cont'd.) 


That 'B' would be advanced as a Local Improvement on the 
Initiative with the costs shared 'on the basis of standard 
cost-sharing for beaut if icat ion projects'; (Total Cost 
$126,000). 

That *C' would be advanced as Local Improvement, the cost 
to be apportioned over all the properties in the scheme 
area. (It had been noted that the erection of awnings 
would require easements from the owiers of the buildings 
on which they were to be supported and that it might not 
be possible to erect awnings opposite all buildings). 
(Total Cost $69,000). 

19 December, 1972 

At the Merchants' request, 'B' and 'C were combined into 
one Local Improvement Project. This led to difficulties 
because 'C* affected private property (easements are re- 
quired for awnings). This resulted in: 

9 April, 19 73 

Approval by Council of a separation of 'B' and 'C into 
two projects and a revised Local Improvement approach, 
wtiereby the awnings 'C were to be by petition, each owner 
being presented with an individual petition for the awning 
opposite his building and these petitions incorporating 
an undertaking to grant an easement for the awiiing, for 
sign changes, etc. 

Corporation Counsel being requested to bring forward the 
necessary by-law prescribing the cost sharing for the 
initiative project. 

Approval by Council of the assignment of continuing costs for 
maintenance of planting, street furniture, brick sidewalks 
and awnings. 

The Kerrisdale Merchants and Property Owners Committee has been 
circulating petitions and indicates that it will be impossible to obtain 
a sufficient number of signed petitions for the awning easements before 
the middle of September, putting the timetable for project implementation 
further behind than originally estimated and as such, making a start in 
favourable weather conditions this year impossible. 

Council is therefore asked to consider rescinding the decision of 
20 June, 1972 (whereby all phases of the beautif ication project must proceed) 
and instead approve phases 'A' (intersection) and 'B' (sidewalks, etc.) 
under this condition, with 'C (awnings) to proceed later if sufficient 
petitions are received. This will permit the normal local improvement pro- 
cedure to commence immediately on *B'. 

It will be too late in the season to start on implementation of 
Project 'B' (due to the Christmas Shopping Season and unfavourable weather 
conditions) but it will be possible to make a start on Project 'A* (land- 
scaping and improvements to the 41st Avenue and Boulevard intersection) as 
soon as 'B' is approved. This work can be carried out with a minimal 
degree of disruption to the district and could be substantially completed 
within a period of six weeks. Furthermore, weather conditions will be 
favourable for the transplanting of trees and shrubs for the landscaping 
portion of the project. 

It is pointed out that the separation of 'C (awnings) from the 
total beautif ication vDuld significantly alter the overall effect originally 
proposed, should 'C' not proceed. It is not certain that 'C will proceed 
on its owi. 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd.) 
C , Kerrisdale Beautif ication Project (cont'd.) 


CONSIDERATION 

The Deputy Director of Planning and Civic Development and the City 
Engineer request Council direction on whether Council wishes to proceed 
with only Part 'A' (the intersection of 41st Avenue and the Boulevard) 
which is at City cost, and Part 'B' (sidewalks, planting, etc. West Boulevard 
to Yew) which is shared between the City and property owners. This would 
rescind Council's earlier resolution of 20 June, 1972 that Part 'A' will be 
paid for by the City subject to aiU phases of the beaut if ication being 
carried out." 


MOVED by Aid, Volrich, 

THAT the Council proceed with Part A which is at City cost, and 
Part B which is shared between the City and the property owners, with 
Part C relating to awnings being allowed to proceed later if suffic- 
ient petitions are received. 

- CARRIED. 

(Aldermen Bowers, Marzari, Massey and Pendakur voted 
against the motion) . 


D. Report of Standing Committee 
on Environment, July 12, 1973 

Alderman Linnell and Alderman Gibson, under date of July 12. 
1973, submitted a report on Environment matters with respect to 
Spaying Services and Population Control of Dogs. 

MOVED by Aid. Linnell, 

THAT the recommendations in this clause be approved after 
re-wording of Recommendations (c) and (d) to read as follows: 

(c) THAT a Committee, comprising Dr. Bryson. as 
Chairman, along with representatives from 
the B.C. Veterinary Medical Association and 
the B.C. - S.P.C.A,, be appointed to prepare 
a brochure, from materials and information 
provided by other Cities for distribution to 
pet owners in the City of Vancouver, and the 
financial implications be reported back to 
Council . 

(d) THAT in the advertisement advising of increase 
in dog license fees, educational information 
be included. 

- CARRIED UNANIMOUSLY. 


E. Report of Standing Committee 

on Social Services, July 12, 1973 

The Council considered this report which contains clauses 
identified as follows: 

CI. 1: Recreational Facilities - Raymur Place 

CI. 2: New North Service Area Office, Commercial & 

Grant Streets for Health, Welfare & Rehabilitation, 

Probation - Progress Report 

The Council took action as follows: 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd.) 

E, Report of Standing Committee 

on Social Services, July 12, 1973 (cont'd.) 

Clauses 1 and 2 

MOVED by Aid. Marzari, 

THAT the recommendations contained in Clause 1 of the report 
be approved and Clause 2 be received for information. 

- CARRIED UNANIMOUSLY. 


F. Report of Standing Committee 

on Social Services, July 19, 1973 


The Council considered this report which contains clauses 
identified as follows: 


CI. 1: Grant Request: Vancouver Status 

of Women Council, Transition House 

CI. 2: MacLean Park Self-Help, Development 

and Communication Centre - Grant Request 


The Council took action as follows: 


Clause 1 - Grant Request: Vancouver Status 
of Women Council, Transition House 


MOVED by Aid. Marzari, 

THAT the recommendations contained in this clause be approved 
after striking out the words "a facility" from Recommendation A. 
and substituting therefor the word "facilities". 

- CARRIED UNANIMOUSLY. 


Clause 2 - MacLean Park Self-Help, 
Development and Communication Centre - 
Grant Request 


MOVED by Aid. Bowers, 

THAT Recommendation A . to approve a grant of $3,330.00 for 1973 
to MacLean Park Self-Help, Development and Communication Association 
be approved, subject to Federal-Provincial cost sharing. 

(Not Put) 

MOVED by Aid. Marzari in amendment, 

THAT Recommendations A. and B. as set out in the report be 
approved . 

- CARRIED 
AND BY THE REQUIRED MAJORITY. 

(Alderman Bowers voted against the motion) . 
(The amendment having carried, the motion was not put). 

G. Report of Special Committee re 
Illegal Suites, July 20, 1973 

The Special Committee re Illegal Suites - Hardship Cases, 
submitted the following report under date of July 20, 1973: 

"The Committee of Officials has considered the following requests under 
the policy established by Council concerning Illegal Suites - Hard- 
ship Cases, and reports as follows: 

(a) The following applications recommended for approval by the 
Sub-Committee be approved: 

Margaret [■ . James (owner), 3704 West 12th Aveiiuo 8 
John Popovich (owner), 45lf> Granville Street o 
Mrs. Betty Sekul (tenant) 2660 East 47th Avenue 13 
John Brothorton (tenant) 2150 East Pender Street 6 
Mrs. Lea Witzke (tenant) 6194 Chester Street 15 
Miss Chris Oxenham (tcnent) 1.323 West 71st Avenue 14 
Ethel I. Kennemore (owner) 3617 West 21st Avenue 8 


cont 'd 
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BOARD OF ADMINISTRATION, DEPARTMENT fc OTHER REPORTS (cont'd.) 


G. Report of Special Committee re 

Illegal Suites, July 20, 1973 (cont'd.) 


(b) the following applications be approved for one year from the date 
of this Resolution: 


Suzanne Pratt (tenant) 6650 Lanark Street 15 
R. J. Wilson (owner) 520 East 56th Avenue 15 
Mario DeGabriele (tenant) 303 East 56th Avenue 15 
Arthur L. Stanley (owner) 766 East 38th Avenue 15 


(c) the following applications be approved for six months from the 
date of this Resolution: 


Roy Barclay (tenant) 31 West 11th Avenue 10 
Sohan S. Kooner (owner) 361 West 181 h Avenue 10 
S. A. Cambell (tenant) 757 East lOtli Avenue 10 
Mrs. Anna loews (tenant) 772 East 37th Avenue 15 
Ajaib Singh Shiokar (owner) 4995 Inverness Street 15 


(d) the following applications be not approved: 

llarbhiajan Gill ((iwner) 5635 Lanark St i ce t 15 

Choong N. Park (tenant) 4539 Beatrice Street 

Lawrence Fiibby (tenant) 1970 West ird Avenut> 9 

R. Swoboda (tenant) 1970 West Aid Avenue 9 

Amrik Singh Gill (owner) 2846 East 14th Avenue IJ 

Naranjan S. & Satto Badial (owners) 3196 Ivanhoe Street 

Bhagwant Parhar (tenant) 926 East King Edward Avenue 10 


(e) in respect to the above mentioned, the City Building Inspectov In- 
instructed to withhold enforcement action and to carry v>ut the 
policy as adopted by Counci L on lioceinher 17, ]>)<>J, ;vnd as 
amended hy Council on November lO, IO64." 

MOVED by Aid, Hardwick, 

THAT the foregoing report of the Special Committee re Illegal 
Suites - Hardship Cases dated July 20, 1973, and containing clauses 
(a) to (e) , be approved, 

- CARRIED UNANIMOUSLY. 


H, Lane Oiling Programme - 
Additional Funds 


The City Engineer submitted the following report under date 
of July 24, 1973: 

"Prior to this year, oiling lane surfaces to alleviate dust con- 
ditions had been financed jointly by the residents paying 4 cents per linear 
foot of lane and the City paying the remaining cost which, in recent years, 
has averaged 5-1/2 cents per linear foot of lane. The amount of lanes oiled 
has averaged 48 miles over the past 15 years varying from 27 miles to 65 mile? 
per year, depending on the lane conditions after vdjiter dairiages. The estimated 
City's share of the costs has been included annually in the Streets Revenue 
Budget and has averaged $14,000 per year. 

On September 26, 1972, City Council adopted a new policy whereby 
property owners would not be required to contribute to the cost of dust control. 
The 1973 Streets Maintenance Budget provided $26,000 for the dust control pro- 
gramme based on the average mileage of lanes oiled annually and including an 
amount which previously would have been contributed by the property owners. 
The oiling programme stai-ted on May 1973 and has proceeded as rapidly as 
weather conditions permitted. 
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BOARD OF ADMINISTRATION, DEPARTMENT fc OTHER REPORTS (cont'd.) 


H. Lane Oiling Programme - 

Additional Funds (cont 'd . ) 


The above appropriation of funds is almost depleted and, unless 
additional funds are approved, many requests for lane oiling will have to be 
refused. Based on nozTiial summer conditions and the number of requests on file, 
an estimated $8^000 -will be required to complete the programme. 

1973 Procedure 

In previous years, the programme was controlled by work orders 
issued at the time the property owners' contribution was received. This year, 
the programme has been initiated by telephone requests and a combination of 
the large number of dust-free lane surfaces destroyed by the tvro freeze-thaw 
cycles which occurred last winter and the dry weather conditions this spring 
resulted in a large list of requests by the time the oil was available. 

In order to provide equitable service throughout the city, the 
oiling equipment was programmed to oil 100 lanes in a period of 3 days in each 
of the 6 maintenance districts. The lanes selected had been recommended by 
the District Foremen as being the most urgent from the list of requests. 

At the completion of this schedule, a second schedule to cover 
■A\e entire city again ijrariediately went into effect. This one also was made up 
Trom the list of requests after an inspection by the District Foremen to detei*- 
inxne that the lane surfaces were, in fact, dusty. This programme will exhaust 
'■■,he funds allocated for oiling, but subsequent to finalizing this second pro- 
i^ramme, appro.xi.mately 200 requests have been received which cannot be accommodated 
unless additional funds are forthcoming. 

Council is asked to consider .this matter and inform the City Engineer 
;i f it Irishes all requests for dust control to be processed at an estimated 
cdditional cost of $8,000." 


The Director of Finance wishes to bring to Council's 
attention that when the policy of joint cost sharing of oiling 
lanes was changed in 1972 to the present policy whereby the City 
would pay the full cost, Council stipulated that there be no 
increase in the total cost of the lane oiling program (vis - now 
that the program is at no charge to abutting residences it -should 
not be expanded beyond prior years' levels). 

If Council wishes to approve an increase in the oil 
paving program due to unusual weather conditions this year, as 
noted in the report, the requested $S,000 would be provided from 
Contingency Reserve. 


MOVED by Aid, Hardwick, 

THAT, pursuant to the City Engineer's report, as set out 
above, the additional costs for lane oiling programme for 

this year in the amount of $8,000, be approved, and provided 
from Contingency Reserve, 

- CARRIED UNANIMOUSLY. 

I. Closure of Exhibition Park 

Before and After Pacific National 
Exhibition 1973 


The City Engineer submitted the following report under date 
of July 27, 1973: 
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BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd.) 


I. Closure of Exhibition Park Before 

and After Pacific National Exhibition 
1973 (cont'd.) 


"It is the annual custom of the Pacific National Exhibition to request the 
City to close the Exhibition Park to all traffic before, dtiring and after the 
Exhibition period. This is done to prevent pilfering and to eliminate hazards 
caused by motorists driving through the work areas during setting up and 
dismantling of the exhibits. The request has been granted each year subject to 
the walkway being left open for public use on the general line of Windermere 
Street. 

It is therefore RECOMMENDED that in accordance with the request of the 
Pacific National Exhibition dated July 23, 1973, Exhibition Park be closed to 
general vehicular and pedestrian traffic except for a walkway through the park 
on the general line of Windermere Street, from midnight Saturday, August 11th 
until midnight Friday, September 7th, 1973." 

MOVED by Aid. Linnell, 

THAT the recommendation of the City Engineer contained in the 
foregoing report, be approved. 

- CARRIED UNANIMOUSLY. 


J. Report of Special Committee 

re False Creek, July 30, 1973 

The Special Committee re False Creek submitted the following 
report under date of July 30, 1973: 


"Under date of July 13 the Deputy Director of Planning & 
Civic Development submitted a report to the Committee on 
railways and freight distribution in False Creek. The 
report made certain recommendations and supplied information 
for the Committee. 

The report suggested two time scales of action - immediate 
solution and long-term solution. The Committee after considering 
the suggestions in the report 

RECOMMENDS that this Special Committee meet with the appropriate 
Provincial ministers to ensure that the B.C. Hydro staff 
arc instructed to pursue the resolution of the following: 

o 

Removal of the Kitsilano Trestle. 

Removal of the Arbutus Line Connection to Granville Island. 

Termination of B. C. Hydro Arbutus Line at Molsons Brewery. 

Connection of Granville Island Line to the Sixth Avenue 
Line. 

Maintenance of Sixth Avenue Line with the necessary up-grading 
of service. 

No additional rail connections at the east end of False Creek. 

Existing rail lines and switching yards be used for servicing 
the south side and Granville Island. 

The Committee further 

RECOMMENDS that Council endorse the establishment of a False 
Creek Freight Handling CommitteG and suggest it bo chaired 
by a representative of the Minister oi' State for Urban 
Affair's, membc.>rr; to include the principal, rail users, 
.thf ai'i'ected rail carriers and representatives I'rom the 
Planning and Engineering Departments. " 

(The report of the Assistant Director, Civic 
Development referred to above, is on file 
in the City Clerk's Office), 


1. 
2. 
3. 
4. 

o 

5. 
7. 
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BOARD OF ADMINISTRATION, DEPARTMENT fc OTHER REPORTS (cont'd.) 


J. Report of Special Committee 

re False Creek, July 30, 1973 (cont'd.) 

MOVED by Aid. Hardwick, 

THAT the recommendation contained in the report of the 
Special Committee re False Creek be approved, after including 
a representative of the B.C. Minister of Transportation and 
Communication as one of the suggested members to the False 
Creek Freight Handling Committee, 

- CARRIED UNANIMOUSLY. 


K . Granville Street Transit Mall 

The Chairman of the Granville 
the following report under date of 


Transit Mall Committee submitted 
July 31 , 1973 : 


" On July 17, 1973, Council approved a report from the Granville 
Transit Mall Committee which set out the design consultants' 
terms of reference, and suggested that the improvements to 
Granville Street might parallel the Nicollet Mall of Minneapolis. 
From what can be gleaned from Journal articles and telephone 
conversations with Minneapolis planners, Nicollet Street prior 
to its conversion to a mall was similar to Granville in terms of 
its relationship to the downtown, its physical appearance and 
dimensions, social problems occurring on the street, etc. Ten 
years elapsed between the initial proposal to develop a transit 
mall and the completion of the work. During this time extensive 
studies were undertaken with respect to physical, social and 
transportation planning. 

The Committee feels that a three day visit to Minneapolis would 
be invaluable, particularly in light of the tight schedule imposed 
by our completion date of July, 1974. Such a visit would enable 
your Committee to meet with officials and merchants in Minneapolis 
to discuss matters relating to engineering, policing, social 
planning, mall programmes, phasing, design, impact of the mall on 
adjacent businesses and other shopping areas, handling of emergency 
and loading vehicles, and a myriad of other concerns. The 
estimated travel and expenses are as follows: 

Hotel $20.00 X 3 days = $60.00 

Per Diem $25.00 x 3 = $75.00 

Flight $205.00 205.00 


TOTAL $340.00 x 6 = $2,040.00 


Consultants' expenses for this trip are not included in the above 
amount but would be allocated from funds already approved for 
consultants' services. The Deputy Director of Finance advises 
that funds are available in the Contingency Reserve. 

It is therefore recommended that the sum of $2,040.00 be approved 
to permit the six members of the Granville Street Mall Committee 
to visit Minneapolis for three days. The trip would take place 
in August or early September. " 


MOVED by Aid. Massey, 

THAT the recommendation contained in the foregoing report be 
approved . 

- CARRIED UNANIMOUSLY. 


L. Planning for Extension and Upgrading 
of Bus Service: Greater Vancouver 
Area and Vancouver in Particular 

The Minister of Municipal Affairs, under date of July 30, 
1973, submitted a communication as follows: 


cont 'd 
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BOARD OF ADMINISTRATION, DEPARTMENT fc OTHER REPORTS (cont'd.) 


L. Planning for Extension and Upgrading 

of Bus Service: Greater Vancouver Area 
and Vancouver in Particular (cont 'd . ) 


" I am pleased to v?rite to you concerning the activities of 
1 the Province of British Columbia in planning for extension and upgrading 

of bus service in the Greater Vancouver area, and in Vancouver City in 
' particular. 

We are, at this time, carrying forward new bus service in 
areas presently without service, notably in eastern North Vancouver District, 
Port Moody, Port Coquitlam, and Coquitlam District. We are also planning 
to initiate new services to serve the University of British Columbia, 
Simon Fraser University, Capilano College, and the British Columbia 
Institute of Technology. We will subsequently be dealing with the needs 
of the Delta, Surrey and White Rock areas, and thereafter with an upgrading 
i of the existing service areas. Our new services in Coquitlam and North 
Vancouver are to be operated by the British Columbia Hydro and Power 
Authority, and we are hopeful that these will start August 3Ist. 

We have been reviewing, through the Bureau of Transit Services, 
the implications of these new services for the City of Vancouver with your 
Traffic Engineer, Mr. Boyes. Specifically, we are planning to bring 
additional buses into the Downtown area in our FASTBUS service from North 
Vancouver and Coquitlam, and we require a route through the Downtown area 
and curb space for short term layover of buses. We are also planning a 
I special bus service to the University of British Columbia from North 
Vancouver via the First Narrows Bridge, running over existing routes in 
the City of Vancouver. Outside of Downtown, we are planning to extend the 
Broadway service to Willingdon Avenue at the Brentwood Centre, initially 
I using a shuttle bus arrangement to interconnect with a FASTBUS service on 
I the Lougheed Highway, and with an improved Willingdon Avenue service in 
Burnaby. We are also planning a 49th Avenue Crosstown bus linking the 
Burnaby South area with the University of British Columbia. This route 
will interconnect the University of British Columbia, Kerrisdale, 

Langara City College, Killarney, Champlain Heights, and the Simpson- 
Sears area on Kingsway. We would welcome the assistance of Council in 
I dealing with any traffic regulations that may be necessary to give effect 
to these new services in the City of Vancouver. 

We arc continuing our appraisal of the options available in 
the Greater Vancouver Area for the next level of transit services. We 
i also intend to pursue our negotiations for the Greater Vancouver Transit 
System with the Regional District through our Special Committee on 
Transit Services. We are pleased to have Alderman Hardwick serving on our 
Committee. 

We shall be pleased to maintain a close association with 
Council in all our programmes, and in plans for transit priority on 
streets in the Downtown area." 

MOVED by Aid. Hardwick, 

THAT this communication be received and referred to the 
appropriate staff members for report. 

- CARRIED UNANIMOUSLY. 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Linnell, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY. 

MOVED by Aid. Linnell, 
SECONDED by Aid. Harcourt, 
' THAT the report of the Committee of the Whole be adopted. 


- CARRIED UNANIMOUSLY. 
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BY-LAWS 

1. BY-LAW TO FIX THE AMOUNT TO BE PAID 
ANNUALLY TO THE MEMBERS OF THE BOARD 
OF POLICE COMMISSIONERS 


MOVED by Aid. Pendakur, 
SECONDED by Aid. Linnell, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Pendakur, 
SECONDED by Aid. Linnell, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

The By-law was deemed read accordingly. 

2. BY-LAW TO AMEND BY-LAW NO. 3575, 
BEING THE ZONING & DEVELOPMENT 
BY-LAW (Penalty Clause) 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

The By-law was deemed read accordingly. 

3. BY-LAW TO AMEND BY-LAW NO. 3575, 
BEING THE ZONING & DEVELOPMENT 
BY-LAW ( Inclusion of Marinas in 
the RS-1, M-1 and M-2 District 
Schedules) 


MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

The By-law was deemed read accordingly. 

cont'd. . . . 
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BY-LAWS (cont'd) 

4. BY-LAW TO AMEND BY-LAW NO. 4450, 
BEING THE LICENSE BY-LAW (Increase 
of License Fees for Dogs - 
January, 1974) 

MOVED by Aid. Linnell, 
SECONDED by Aid. Harcourt , 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Linnell, 
SECONDED by Aid. Harcourt, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

The By-law was deemed read accordingly. 

5. BY-LAW TO AMEND BY-LAW NO. 2849, 
BEING THE STREET & TRAFFIC BY-LAW 
(Removal of Snow and Ice from 

Sidewalks) 


MOVED by Aid. Marzari, 
SECONDED by Aid. Harcourt, 

THAT the By-law be introduced and read a first time. 

- CARRIED 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Marzari, 
SECONDED by Aid. Harcourt, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED 

The By-law was deemed read accordingly. 

(Alderman Volrich voted against the passage of this 
By-law) 

6. BY-LAW TO AMEND BY-LAW NO. 4162, 
BEING THE CEMETERY BY-LAW 


MOVED by Aid. Linnell, 
SECONDED by Aid. Harcourt, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

MOVED by Aid. Linnell, 
SECONDED by Aid. Harcourt, 

THAT the By-law be approved in principle. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Linnell, 
SECONDED by Aid. Harcourt, 

THAT further consideration of the By-law be deferred pending 
approval from the Provincial Minister of Health. 
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MOTIONS 

1. Allocation of Land for Highway Purposes 
1395 Grandview Highway 


MOVED by Aid. Pendakur, 
SECONDED by Aid. Harcourt, 

'TtlAT WHEREAS the registered owner has conveyed to the 
City of Vancouver, for highway purposes, the following des- 
cribed lands: 

1. all that portion of Lot 5, Subdiv. "A", Blocks 78 
and 81, District Lot 264A, Plan 10775, described 
as follows: 

COMMENCING at the southeasterly corner of Lot 5; 
THENCE NlO', following in the easterly limit of 
said Lot 5; 

THENCE S 57° 52' 15", 10.64 feet, more or less, to 
intersection with the southerly limit of said Lot 5 
at a point 10 feet westerly from the southeasterly 
corner of said Lot 5; THENCE S64° 15' 30" E, 10 
feet, following in the southerly limit of said Lot 
5 to the point of commencement. 


AND WHEREAS it is deemed expedient and in the public 
interest to accept and allocate the said lands for highway 
purposes . 

BE IT THEREFORE RESOLVED that the above described 
'.lands so conveyed be, and the same Hre hereby accepted and 
allocated for highway purposes and declared to form and 
constitute portions of highway. " 

- CARRIED UNANIMOUSLY. 


2. Closing and Stopping Up of Portions 

of Highway - Assembly for Musqueam Park, 
S/W Marine Drive at Crown Street 


MOVED by Aid. Pendakur, 
SECONDED by Aid. Harcourt, 

, THAT WHEREAS: 

1- The City of Vancouver is the owner of all the streets 

and lanes lying within the limits of the City of Vancouver; 

West- 

2. The Assembly of Musqueam Park, South/Marine Drive at 
Crown Street, makes certain portions of streets and lanes surplus 
to the Citys' highway requirements, and requires portions of 
streets and lanes to be dedicated for access around the periphery 
of the site; 

3. To create the Park, the consolidation of the lots, 
lanes and streets and the dedication of portions of highway 
requires a subdivision plan; 

THEREFORE BE IT RESOLVED that the following described 
portions of highway be closed, stopped up, and title taken thereto 
and the said closed portions of highway be subdivided with adjacent 
city lands. The portions of highway to be closed are more partic- 
ularly described as follows: 


cont 'd 
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MOTIONS (cont 'd . ) 


2, Closing and Stopping Up of Portions 

of Highway - Assembly for Musqueam Park, 
S/W Marine Drive at Crown Street (cont *d . ) 


A. The West 7 feet of Lots 26 to 31, Block 9, District Lot 
320, Plan 3720, established as road under filing 33154; 

B. The East 33 feet of Block 10, District Lot 320, dedicated 
for road by the deposit of Plan 4616; 

C. 1) All that portion of lane dedicated by the deposit of 
Plan 9918, Block 5, lying between the easterly production of 

the southerly limit of Lot 38, Block 6, Plan 2396, and the easterly 
production of the northerly limit of the South half of Lot 47, 
said Block 6, (outlined yellow) ; 

2) That portion of road dedicated by the deposit of 
Plan 2396, Block 6, lying between the westerly production of the 
southerly limit of said Lot 38 and the westerly production of the 
northerly limit of the said south half of Lot 47 (outlined red) ; 

3) , That portion of road dedicated by the deposit of 
Plan 2396, Blocks 6 and 7, Plan 2396, lying between the westerly 
production of the southerly limit of Lot 1, said Block 6 and 
the westerly production of the northerly limit of Lot 12, said 
Block 6, (outlined red) . 

4) Those portions of lane and road dedicated by the 
deposit of Plan 3720, Block 9, Plan 3720, lying to the south of: 

a) the easterly and westerly production of 
the northerly"limit of that portion of 
Lot 17, said Block 9, lying to the south 
of the southerly limit of that portion of 
Lot 17, lying within the limits of Plan 
14162, and 

b) the westerly production of the northerly 

limit of Lot 31, said Block 9, (outlined green) ; 

ALL IN District Lot 320, the same as shown on plan prepared by 

A. Rurhoe, B.C.L.S., dated April 22, 1971, and marginally numbered 

J,D 1269, a print of which is' hereto annexed. 


- CARRIED UNANIMOUSLY. 


3. Closing and Stopping Up 10 Foot Lane 
at the Rear of 5788 Holland Street 

MOVED by Aid. Pendakur, 
SECONDED by Aid. Harcourt, 

^THAT WHEREAS: 

1- The City of Vancouver is the owner of all the streets 

and lanes lying within the limits of the City of Vancouver; 

2. The East 10 feet of Lot 12, Subdivision "C", 

Block 2, District Lot 320, Plan 2442, established as lane, is no 

longer required for highway purposes; 

The owner of the remainder of said Lot 12 has made 
application to acquire the 10 foot strip; 
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MOTIONS (cont'd.) 


3. Closing and Stopping Up 10 Foot Lane 

at the Rear of 5788 Holland Street (cont'd.) 


THEREFORE BE IT RESOLVED that the East 10 feet of Lot 12, 
Subdivision "C", Block 2, District Lot 320, Plan 2442, be 
closed, stopped up and conveyed to the abutting owner; and 

BE IT FURTHER RESOLVED that the closed lane be consolidated 
with the remainder of Lot 12, said Subdivision "C", to form 
one parcel. 


- CARRIED UNANIMOUSLY. 


4, Closing and Stopping Up of the S/S 
of Charles Street between Odium and 
McLean Drives 


MOVED by Aid. Pendakur, 
SECONDED by Aid. Harcourt 

THAT WHEREAS: 

1. The City of Vancouver is the owner of all the streets and 
lanes lying within the limits of the City of Vancouver; 

2. The North 17 feet of Lots 3 and 4, (Plan 729), and the 
North 17 feet of Lot 1 of Lots 5 and 6, (Plan 2943), both of 
Block 40, Subdivision "J", District Lot 182, have been establish 
for highway purposes; 

3. The said 17 foot strips are no longer required for highway 
and the abutting owner has made application to acquire these 
strips ; 

THEREFORE BE IT RESOLVED that the North 17 feet of Lots 3 and 

4. (Plan 729), and the north 17 feet of Lots 5 and 6 (Plan 
2943); both of Block 40, Subdivision "J", District Lot 182, 
be closed stopped up and conveyed to the abutting owner for 
consolidation with their lands. 

- CARRIED UNANIMOUSLY. 


5, Expropriation of Land for Lane 

Purposes: East of Lakewood Drive, 
South of 3rd Avenue 


MOVED by Aid. Pendakur, 
SECONDED by Aid, Harcourt, 

WHEREAS the City of Vancouver desires to acquire 
that certain parcel or tract of land situate East of Lakewood 
Drive, South of Third Avenue in the City of Vancouver, Province 
of British Columbia and more particularly described as the 
North twenty-five (25) feet of the West twelve (12) feet of 
Lot Nine (9), Blocks Two (2) to Five (5), Subdivision "A" of 

cont 'd 
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MOTIONS (cont 'd .) 


5. 


Expropriation of Land for Lane 
Purposes: East of Lakewood Drive, 
South of 3rd Avenue (cont 'd . ) 


Block One Hundred and Forty-eight (148), District Lot Two 
Hundred and Sixty-four (264) "A", Group One (1), New Westminster 
District to which the letter "A" has been assigned per Reference 
Plan No. 773, pursuant to its powers under section 291 of the 
"Vancouver Charter", Statutes of British Columbia, 1953, Chapter 
55, and amendments thereto; 

AND WHEREAS the City of Vancouver has failed to come 
to an agreement with the owner of the real property aforesaid 
as to the terms of acquisition thereof; 


6 , Enquiries and Other Matters 

At the last meeting of Council, Alderman Linnell gave Notice 
of the following motion which was seconded this day by Alderman 
Hardwick : 

"THAT the agenda be changed to allow for Enquiries and 
Other Matters to be placed at the beginning of the 
agenda , " 

The motion was put and - LOST. 

(Aldermen Bowers, Gibson, Harcourt, Hardwick, 
Marzari, Massey, Pendakur and Mayor Phillips 
voted against the motion) , 


THEREFORE BE IT RESOLVED that the real property 
aforesaid be, and the same is hereby expropriated by the 
City of Vancouver. 


- CARRIED UNANIMOUSLY, 


ENQUIRIES AND OTHER MATTERS 


Alderman Harcourt - 
Development Permit Application 
#61556 (S/E Corner 1st and 
Macdonald - W, Garrow) 


In view of special circumstances, 
enquired if the Council would 
hear Mrs. W. Garrow as a dele- 
gation in support of her request 
for approval of Development 
Permit Application #61556 for a 
townhouse apartment at the S/E 
corner of 1st & Macdonald Street, 


MOVED by Aid. Gibson, 

THAT Mrs, Garrow be heard on the matter at this time. 


- CARRIED UNANIMOUSLY, 


cont ' d 
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ENQUIRIES AND OTHER MATTERS (cont'd.) 

Development Permit Application 
#61556 (S/E Corner 1st and 
Macdonald - W. Garrow) (cont'd.) 

Mrs. W.D. Garrow appeared before Council advising Cherry 
West Developments Limited is the owner of the property at 2774 
West 1st Avenue being the S/E Corner of 1st & Macdonald Street 
and it is proposed to build a townhouse apartment on the property. 
Mrs. Garrow submitted a brief dated July 31, 1973, setting out 
her position in support of approval of the Development Permit 
Application and advising of consideration by the Technical Plan- 
ning Board and the Design Panel to date. Mrs. Garrow requested 
that the Council deal with the matter. 

MOVED by Aid. Massey, 
SECONDED by Aid, Gibson, 

THAT the application be referred to the Technical Planning 
Board to deal with in the normal manner. 

- CARRIED UNANIMOUSLY. 


Alderman Linnell - By agreement of Alderman Hardwick. 

enquired if Council would concur 
in the substitution of Alderman 
Pendakur for Alderman Hardwick 
on the delegation to proceed to 
Victoria in respect of the sub- 
ject of the 401 Connection to 
the Second Narrows Bridge. 

The Council agreed with this 
substitution. 


The Council adjourned at 5:55 p.m. 


The foregoing are Minutes of the Regular Council meeting 
of July 31, 19 73, adopted as amended on August 14, 19 73. 
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BOARD OF ADMINISTRATION, July 2?, 1973 (WORKS - 1) 

WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 

RECOMMENDATIONS ; 

1. Closure of Portion of Lane East of Granville Street, South from 
Georgia Street, Block 53, B.L. 54-1 - Vancouver Centre 

"The construction of Vancouver Centre will make the northerly 
150 feet of the lane east of Granville Street, south from Georgia Street 
surplus to the City's highway requirements. 

I RECOMMEND that all that portion of lane in Block 53, D.L. 541, 
shown outlined red on plan marginally numbered LF6471 be closed, stopped 
up and conveyed to the abutting owner subject to the following conditions: 

a. The value of the closed lane to be $24-1,500.00 in accordance 
with the recommendation of the Supervisor of Property and 
Insurance . 

b. The developer to provide a right-of-way satisfactory to the City 
Engineer as an outlet for lane traffic to Seymour Street. 

c. The developer to pay all costs to tffect the closure and 
right-of-way including the disconnection and/or rerouting 
of all utilities . 

d. The closed lane to be subdivided with the abutting lands in a 
manner satisfactory to the Approving Officer. 

e . Any agreement to be to the satisfaction of the Corporation 
Counsel and the City Engineer." 

Your Board RECOMMENDS that the foregoing be approved. 

2. Closure of Lane South of 73rd Avenue, East of Hudson Street, 
Subdivision 3, Block A, D.L. 318 

"The lane at the rear of Lot 'D', Subdivision 3, Block A, D.L. 318, 
plan 4.700 is surplus to the City's highway requirements. The abutting owner 
has made application to acquire this portion of lane as part of his property 
to the south of the lane is being acquired by the Crown for the approach to 
Hudson Street Bridge. 

I RECOMMEND that the lane shown outlined red on plan marginally 
numbered LF 6589 be closed, stopped up and conveyed to the abutting owner 
subject to the following conditions: 

a . The value of the closed portion of lane to be $10, 234- .00 in 

accordance with the recommendation of the Supervisor of Property 
and Insurance. 

b- The closed lane to be consolidated with the abutting lands by 
a subdivision plan provided by the applicant, satisfactory to 
the Approving Officer." 

Your Board RECOMMENDS that the foregoing be approved. 

3 . Fire Alarm Connections 

"On December 19th, 1972, Council directed that the Corporation Covinsel 
prepare the standard agreement between the City of Vancouver and Central Mortgage 
and Housing Corporation for the fire alarm connection of McLean Park Housing 
Project to the City system. 

Subsequently, a letter dated May 31st, 1973, has been received from 
Central Mortgage and Hou;;in{,' Corporation requesting thai, iho agreement be changed 
to read ' between the City of Vancouver and Her Majesty the Queen in Right oi" 
the Province of British Columbia and the Central Mortgage and Housing Corporation' 
as tenants in common. 

I RECOMMEND that the agreement authorized on December 19th, 1972 be 
amended to include 'Her Majesty the Queen in Right of the Province of British 
Columbia' as an additional party." 

Your Board RECOMMENDS that the foregoing be approved. 
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h. Tender No. 57-73-9 - Supply and Delivery of 4", 6"- 
^" & 12" Water Pipe (Approximately 1 year's supply ) 


Tenders for the above were opened by your Board on June 18, 1973 and referred 
to the City Engineer and Purchasing Agent for report. The officials concerned 
report as follows: 


"The tender specified 'Ductile Iron Pipe' and three firms tendered according 
to the specifications. Two other firms offered non-metallic pipes which 
are not acceptable alternatives (see tabulation attached)," 

The City Engineer and the Acting Purchasing Agent RECCMffiND acceptance of 
the low bid for ductile iron pipe which was submitted by Crane Supply for 
an approximate total cost of $112,450,00, plus 5% Provincial S,S, Tax, 

Your Board RECOMMENDS that the recommendation of the City Engineer and the 
Acting Purchasing Agent be approved, subject to a contract satisfactory to 
the Corporation Counsel, 


FOR COy?^CIL Kim SEE PAGE(S)../JJ. 
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SOCIAL SERVICE AND HEALTH MATTERS 


RECOMMENDATION 

1 . Continental Hotel 

The Board of Administration reports as follows: 

"City Council at its meeting on May 15, 1973, while dealing 
with the matter of Pacific Hostel and related programs of the 
Department of Welfare and Rehabilitation, resolved: 

'THAT the Board of Administration be requested 
to report on the uses of the "Continental 
Hotel" building.' 

Your Board has now completed a review and finds that: 

(a) There is a continuing need for the type of accommodation 
offered at the 'Continental Hotel' for single females 
between the ages of 18 and 25 and that no other suitable 
accommodation has yet been located. 

(b) Any alternative use would involve additional large 
capital expenditues for refurnishing and some physical 
alteration. 

(c) Based on the present operating and building costs, 
occupancy by 100 persons (1 per room on a long-stay basis) 
would not be economically feasible. " 

In the circumstances your Board RECOMMENDS that the premises 
continue to be used for its present purposes; i.e. as a hostel for 
single females, managed by the Y.W.C.A. under the direction of 
the Director of Welfare and Rehabilitation. 


FOR COUNCIL ACTION SEE PAGE(S),../„EX— \ 
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LICENSE & CLAIMS MATTERS 


A-5 


INFORMATION 


1^ 


Day Care Operation - Lord Roberts School 


The Director of Permits and Licenses reports as follows: 

"City Council has received complaints from M. Courvoisier and 
from D.R. Anderson both of whom are associated with a day care centre 
at St. John's Church, 1401 Comox Str«'et. The complaints refer to the 
number of inspections, the need for Development Permits, etc, involved 
in the group moving their operation to the Lord Roberts School at 1100 
Bidwell Street. 

The procedure for licensing any day care operation is as follows: 

(1) The person (or group) desiring to operate the facility applies to 
the Provincial Government Community Care Facilities Licensing 
authorities who screen the applicants and assess their suitability 
as operators. All day care facility operators must be qualified 
and meet these Provincial Government standards. 

(2) Community Care Facilities Licensing authorities (Provincial) then 
request the City to carry out inspections of the building proposed 
to be used. This is to meet the requirements of the Community Care 
Facilities Licensing Act which states that "the building , or 
structure to be used, complies with all applicable Provincial and 
municipal health, fire, electrical, plumbing, building, and zoning 
regulations and by-laws, and the regulations under this Act". 

(3) The local requirenents are then made known to the applicants and 
at the same time to the Provincial authorities. 

It should be noted that no City license is required for this type 
of non-profit operation — only the Provincial authorities license these 
facilities. The City inspections emphasize the safety and protection of 
the children being cared for as well as assisting the applicants in 
bringing the premises into compliance with the Provincial Care Facilities 
requirements . 

For smaller home based day care operations only two inspection 
disciplines are involved but in large group facilities such as the one 
in question all the insi>ection disciplines must see the premises. 

In addition to the above the Department of Planning and Civic 
Development has directed that day care operations in City schools 
constitute a change of use and therefore a Development Permit is re- 
quired and the use approved by the Technical Planning Board. 

With respect to the specific application referred to, the normal 
inspection routine has been followed and there have been no delays in 
processing the Development Permit application or in carrying out the 
necessary on-site inspections by City staffs. One of the Provincial 
requirements in this case was the provision of certain pjartitions with- 
in the area to be used and this has now been waived. All local require- 
ments have been made known to the applicant. The Development Permit has 
now been approved for 40 children at the new location. " 


Your Board submits the foregoing report of the Director of Permits 
and Licenses for the INFORMATION of Council. 
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(FINANCE - 1) 


FINANCE MATTERS 



RECOMMENDATIONS 

1. Additional Electrical Inspector 
for Fire Alarm Inspections 


The Director of Permits and Licenses reports as follows: 

"In November 1971, the Fire By-law was amended to require the 
owner or operator of a hotel or lodging house to install a fire alarm 
system where in the opinion of the Fire Chief such system is required 
for the safety of the occupants. 

One effect of this amendment has been to increase the workload 
of the Electrical Inspectors to a great degree. The Chief Fire Warden 
advises that in excess of 3600 premises will be involved in the instal- 
lation of fire alarm systems and over 1000 operators have been given 
orders to install fire alairm systems. 

An electricail permit is necessary for each installation and this 
results in required inspections. Based on our experience to date, it 
is our opinion that the inspection work will amount to approximately 
24 man months. A review of the present Electrical Inspectors' work- 
load shows that they are unable to assume this additional work. 

If one Electrical Inspector I is added to the Electrical Inspection 
Branch of the Depiartment of Permits & Licenses on a temporary basis it 
will enable the Branch to carry this added inspection workload. There- 
fore, I recommend that the appointment be for a temp)orary period of one 
year, to be renewed for a further period consistent with the remaining 
workload at that time. 

When all of the Electrical Permits have been obtained for the fire 
alarm systems now required, the revenue for such permits are estimated 
at $30,000.00. A summary of the costs for one year are:- 


No funds for furniture or other equipment are required. 

Additional funds will be required for the 1973 salary costs of 
$6,008.00. The Comptroller of Accounts advises that these funds may 
be obtained from Contingency Reserve. 

The Director of Permits and Licenses Recommends that one Electrical 
Inspector I be appointed to the staff of the Department of Permits and 
Licenses for a temporary period of one year, subject to review and report 
as to extension of time prior to expiry of the period, and 

that an amount of $6,008.00 be obtained from Contingency Reserve Account 
to cover the 1973 salary and fringe benefits." 


Salary and Fringe Benefits 


Electrical Inspector I 
($986 - 1079) 


- Salary 

- Fringe Benefits @ 12% 

- Auto Allowance 


1973 (5 mos. ) 1974 (7 mos.) 
$4,930.00 $6,902.00 


578.00 828.00 
500.00 700. 00 

$6,008.00 $8,430.00 


Yoiir Board RECOMMENDS that the recommendation of the Director of Permits 
anil Licenses be approved. 
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(FINANCE - 


2. Additional Health Services - 
Va nc ouver City College 


The Medical Health Officer reports as follows: 


"The Vancouver City College, Langara Campus has been receiving Health Services 
from the Health Department for the past 2% years. This program Includes the 
services of a Medical Health Officer I, half-time, and a Public Health Nurse 
and Health Service Office Assistant full-time. All expenses incurred in pro- 
viding this service are 100% recoverable from the Vancouver School Board. 

A request has been received from the Vancouver School Board to expand the 
Health Services provided by the Health Department to include the Vancouver 
Vocational Institute, Vancouver School of Art, and the Special Programs 
Division. In order to meet the needs for health service at these centres 
it will be necessary to employ the following additional staff: 


1 Public Health Nurse I , full-time 

1 Public Health Nurse I, part-time (60%) 

1 Psychologist II, Part-time, (60%) 

1 Health Service Office Assistant part-time (50%) 


Confirmation has been received in writing from the School Board that 
all expenses incurred by the Health Department are 100% recoverable by the 
City. (The recoverable portion of the expenses is included in the 1973 
^propriation #6810/402 - Recoverable Vancouver City College.) 

The Director of Personnel Services has reviewed the classifications of 
the above positions and has received approval of the classifications from 
the Municipal and Regional Employees Union and the Registered Nurses As- 
sociation. 

It is therefore recommended that: 

(a) The additional positions listed above be approved, effective 
August 1, 1973, on the understanding that all expenses incurred 
in providing the additional health services requested by the 
Vancouver School Board are 100% recoverable. 

(b) Funds in the amount of $20,791.00 be allocated to the appro- 
priate accounts to cover the expenses incurred in 1973." 

Your Board RECOMMENDS that the recommendations of this report be 
adopted . 

3 . Health Department - Dental Services 


The Administrative Analyst has carried out a review of the 
Dental Services of the Health Department and reports as 
follows : 

"The Medical Health Officer made a request for establishment 
of four additional Dental Assistant II positions. At the 
present time, there are six Dental Assistant II positions 
and ten Dental Assistant I positions, and the inciambents are 
located at Units 1, 3, and 5. 

Dental Assistants II are used as dental health educators 
and they undertake a number of duties formerly performed by 
dentists, including some fluoride painting, x-rays and 
examinations . 
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CLAUSE NO. 3 (continued) 

The dental service is provided to the Vancouver School Board 
and is used principally for pre-school and school activities 
with 30% recovery of costs from the School Board. In addition, 
one Dental Hygenist working principally in Jericho School with 
60% of costs recoverable from that school and 12% of costs 
recovered from the School Board for services supplied to 
Vancouver City schools. 

The dental service is finding that there is a particular 
dental problem in the young adult group, especially in the 
age group 18 to 25. It is the intention of the dental service 
to promote dental health, particularly among young adults. 
While group sessions are generally promoted, a certain number 
of sessions are on a one to one basis. VThere actual work is 
done (such as fluoride painting, x-rays and examinations) it 
is proposed that a fee for service be charged. 

This fee for service would be a departure from the present 
method of operating that would cover the minimum costs of the 
service supplied. It is proposed that the fee be set at $5.00 
and should be implemented as soon as the new Dental Assistant 
positions recommended in this report have been filled and a 
dental program is in effect at each of the Health Units. 

The establishment of the dental service upon implementation 
of this report would be as follows: 



Unit: 

1 

2 

3 

4 

5 

Total 

Dentist II (A) 


1 


1 


1 

3 

I (B) 


3 


2 


2 

7 

Dental Hygenist 




1 



1 

Dental Assistant II 

(c) 

2 

2 

2 

2 

2 

10 

II II J 

(D) 

3 


3 


4 

10 



9 

2 

9 

2 9 

31 

Dentist II at Unit #1 

operates 

Mobile 

Clinic 



" II at Unit #3 

covers 

Units 

2 & 

3 and 

at 

Unit 5 - 


covers /4 & 5. 

(B) Dentists I each provide service at several schools. 

(C) Dental Assistants II are certified by examination to 

provide oral hygiene services. 

(D) Dental Assistants I are not qualified to provide oral 

hygiene services. 


ESTIMATE OF ADDITIONAL COSTS 


Sept. 1 - Dec. 31 

19 73 Annual 


4 Dental Asst's. II, PG.12, ($528-628) $8,448 $25,344 

Fringe benefits 11% 930 2, 790 

$9,378 $28,134 

Less : Salary of Dentist I retiring 
Sept. 1973, replaced by Dental Assts. - 

$1,752 X 3 months and fAenefits. 5,836 23, 339 

Estimated additional cost of replace- 
ment of Dentist I by Dental Assts. $3,542 $ 4,795 

Less: Estimated recoverable through 

fees. 300 5,000 

Net estimate of additional costs. $3,242 $ + 
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CLAUSE NO. 3 (continued) 

SUMMARY" OF RECOMMENDATIONS 

It is recommended that: 

(a) Four (4) additional Dental Assistant II positions be 
established, effective September 1, 1973. 

(b) One (1) position of Dentist I be abolished, effective 
September 30, 1973. 

(c) A fee for service (other than for pre- school and School 
Board services) be charged and the fee be set at $5.00 
for all dental service given, such as fluoride painting, 
x-rays and examinations. 

(d) A report on the development of this program be made 
six months after implementation. 

(e) The necessary funds for the four months ending 
December 31, 1973, be provided from Contingency Reserve." 


NOTES 

1. The Comptroller of Accounts advises that funds as required 
in this report are not available within the departmental 
budget but can be provided from Contingency Reserve. 

2. This report has been discussed with the Business Manager 
of the Municipal and Regional Employees' Union and he 
concurs herein. 

Your Board RECOMMENDS that the recommendations of the Administrative 
Analyst be adopted. 

4. Provincial Courts - Staffing 

Your Board has received a detailed report on "Provincial 
Courts - Staffing" requirements. The recommendations are 
summarized below: 

NOTE: When the New Provincial Courts Building is occupied, 

it is proposed that 16 court rooms be used instead of 
11 as at present. This will necessitate an increase in staff, 
details of which will be reported on at a later date. The 
staff increases now recommended are for assistance with the 
increasing volume of court work and does not provide staff 
for additional court rooms. 


A. ADDITIONAL POSITIONS RECOMMENDED AND SALARY ESTIMATES 

Pay 4 Mths 

Grade 1973 Annual 


Provincial Court Dept. 


1 Court Clerk I 

17 

($659- 

788) 

$ 2,736 

$ 8,208 

2 " Recorders I 

14 

($574- 

685) 

4,592 

13,776 

3 Clerk-Typists I 

5 

($408- 

470) 

4,896 

14,688 

1 J. P. II 

23 

($860- 

1033) 

3,440 

10,320 

1 J. P. Assistant 

13 

($552- 

659) 

2,208 

6,624 





$17,872 

$53,616 

Fringe benefits 12*5% 




2,234 

6,702 





$20,106 

$60,318 


cont 'd 
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(FINANCE - 5) 


B. FURNITURE REQUIREMENTS 


Unit 
Value 


Est'd 
Cost 


Desk ) 
Chair ) 
Desks 
Chairs 
Typewriters 
Soundscribers ) 
Desks ) 
Chairs ) 


for Court Clerk 


for Recorders 


for Clerk-Typ's 
I - Traffic 
Typewriters ) Clerical Service 


1 
1 
2 
2 
2 
2 
3 
3 
3 


; 342 
105 
342 
105 
552 

2,610 
263 
68 
552 


$ 342 
105 
684 
210 
1,104 
5,220 
789 
204 
1,656 
$10,314 


Total estimated 1973 Expenditure - 


$30,420 


D. SUMMARY OF RECOMMENDATIONS 
It is recommended that: 

(a) The recommendations of this report be adopted and 
eight (8) new positions, as indicated, be established. 

(b) The Director of Personnel Services review the 
classifications for the positions and sutxnit his 
recommendation to the Board of Administration for 
approval. 

(c) The funds required (salary estimate $20,106, furniture 
estimate $10,314) totalling $30,420 be provided from 
Contingency Reserve. 


Your Board recommends adoption of the recommendations of the 
Administrative Analyst. 


NOTES 

1. The Comptroller of Accounts advises that funds as required 
in this report are not available within the departmental 
budget but can be provided from Contingency Reserve. 

2. This report has been discussed with the Business Manager 
of the Municipal and Regional Employees ' Union and he 
concurs herein. 


(The "Detailed Report" referred to in the above 
clause is attached as supporting material). 
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(FINANCE - 6) 


INFORMATION 

5. Revision of 1973 Estimates - 
Youth Services 


The Medical Health Officer reports as follows: 


"This is to infonn you that due to a revision in the financing of the Youth 
Health Services by the Federal Government, funding is now guaranteed until 
October 31, 1973 only. 

This will mean a reduction in the Federal Funding for 1973 of $99,309.00 to 
an amount of $90,li33.00. The Comptroller of Accounts has been informed of 
the revision and will adjust the 1973 Appropriations of the Health Department 
accordingly. 

These revised figures relate to the program now in operation at the Pine 
Street Clinic. It is anticipated that this clinic will, effective November 1, 
1973, be incorporated with the new Youth Health Program being financed by the 
Provincial Government in conjunction with the City of Vancouver. The new 
program was approved by City Council April 3, 1973." 

Your Board submits the above report of the Medical Officer for 
INFORMATION. 


CONSIDERATION 

6. Provincial and Canada 
Elections Acts 


The Corporation Counsel reports as follows: 


"Both the Provincial Elections Act (section 200) and the Canada 
Elections Act (section 4^) provide that every employee shall 
have four consecutive hours free diiring the time that the polls 
are open. 

In order to comply with this legislation it is the practice of 
the City to shut down its operations at 4«00 p.m. on election 
days, since the polls close at ^.00 p.m. 

The members of the Police Commission and two supervisory officers 
were recently charged with violating this provision as it related 
to two employees under their jurisdiction. The charges, however, 
were dismissed at trial and a recent appeal was equally unsuccess- 
ful. The Commission is of the view that a four-hour voting period 
is totally unnecessary in a major urban centre such as Vancouver 
and urges Council to press for a change in the Statutes. One 
approach would be to reduce the "time off" to three hours in 
urban centres, leaving the four-hour rule to apply only in out- 
lying and rural areas where, for practical reasons, such a time 
period is required. The other alternative is to remove its 
application to urban areas. 

In either approach, should Council wish to follow up the request 
of the Commission, the matter should probably be raised with the 
Department of Justice in Ottawa and the Attorney-General* s Depart- 
ment in Victoria." 

Your Board submits the above report of the Corporation Counsel 
for Council CONSIDERATION. 
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RECOMMENDATION 

7. Additional Overtime Funds 
for Fire and Rescue 


The Fire Chief reports as follows: 

" Several multiple alarm fires during June and July have resulted 
in manpower callouts costing a total of $10,922. 

The Fire Department callout appropriation in 1973 was $6,130. 
The callouts in June and July of $10,922 plus $583 spent 
between January 1 and May 31 have resulted in an over- 
expenditure of $5,375. 

The remainder of the Fire Department budget has been examined 
and found to have no extra funds available to cover the over- 
expenditure. The Comptroller of Accounts advises that funds 
are available in Contingency Reserve and advises that a 
further $3,000 should also be transferred to Fire and Rescue 
Overtime (Account 7505/2) to provide monies f>r operation 
during the remainder of the year. 

The Fire Chief recommends approval be given to transfer $8,375 
from Contingency Reserve to Accoxint 7505/2 - Fire and Rescue 
Overtime to cover the over-expenditure and provide operating 
funds for the remainder of the year." 

Your Board RECOMMENDS that the above report of the Fire Chief 
be approved. 

CONSIDERATION 

8. Grant Request - National Youth 
Orchestra Association of Canada 


The City Clerk reports as follows: 

"By letter of July 13, 1973, Mr. J.M. Dayton, Chairman, 
B.C. Committee, National Youth Orchestra, advises that 
this year, for the first time, the Orchestra will have 
its annual training session in Vancouver and be in 
residence on the U.B.C. Campus for five weeks this sum- 
mer. They will be under the direction of Mr. Akiyama, 
Conductor of the Vancouver Symphony Orchestra. During 
their five week session, the Orchestra will perform 
four concerts in the Queen Elizabeth Theatre. The 
Orchestra is requesting a grant to cover the rental of 
the Queen Elizabeth Theatre for these four performances. 
The rental is estimated to be $3,000.00. 

Mr. Dayton states that the National Youth Orchestra is 
recognized as one of the foremost training facilities 
for future symphonic musicians. A copy of the Orches- 
tra's financial statement is enclosed to illustrate the 
amount of support received from Federal, Provincial and 
Municipal bodies across Canada. 


cont 'd 
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8, Grant Request - National Youth 

Orchestra Association of Canada (cont'd.) 


Your Board notes that Vancouver City Council has previously 
dealt with similar requests as follows: 

December 14/71 Vancouver Symphony 

Society 

- unpaid rental to 
end of 1971 

April 21/73 Delta Symphony 

Society 

- rental of Q.E. 
Playhouse - not approved . " 

Your Board submits the above report of the City Clerk for 
CONSIDERATION. 

(DELEGATION REQUEST - MR. J.M. DAYTON) 

(Financial statement referred to in above Clause 
attached as supporting material) . 

RECOMMENDATION 

9 . City Clerk's Department - Reorganization 

Your Board has received the following report from the 
Administrative Analyst: 

"City Council at its meeting of March 6, 1973, received 

a report concerning the work of the Committee Clerks in the 

department and adopted the following recommendation: 

"One position of Committee Clerk be 
established effective upon adoption of 
this report, for a six month period 
ending September 30, 1973, — " 

Since that date, the work of the department has again been 
reviewed. In particular, the duties of the City Clerk, the 
Deputy and the Committee Clerks, have been examined. Under 
the present organization, the City Clerk and Deputy City 
Clerk provide service to the City Council and the Admini- 
strative Assistant and the three Committee Clerks provide 
service to the Standing Committees of Council. In addition, 
the department provides service to certain Boards and Commi- 
ssions . 

The work of the Administrative Assistant consists of routine 
administrative matters and supervision of the general office, 
including production and distribution of minutes, memoranda 
and agendas, control of budget matters and dealing with per- 
sonnel changes, in addition to providing service to certain 
Standing Committees and supervising the Committee Clerks. 

For the five months ending May 31, 1973, the Deputy City 
Clerk and three Committee Clerks have recorded a total of 
447 hours overtime and have attended 104 meetings of Standing 
Committees . 


approved 
$6,165,00 


Cont'd 
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(FINANCE - 9) 


It is now recommended that the department be reorganized by- 
establishing the Committee Clerks as a separate group with 
the position of "Supervisor - Committee Clerks" responsible 
for the effective functioning of the group. In addition, it 
is recommended that one new position of Committee Clerk be 
established. 

As the administrative duties are becoming more time consuming 
than heretofore, it is also recommended that a position of 
Clerk V (Office Supervisor) be established; the incumbent 
will be responsible for the supervision of the general office 
functions and other administrative matters. 

The incumbents of both positions [Supervisor, Committee 
Clerks and Clerk V (Office Supervisor) ] will assist the City 
Clerk in the performance of various election duties during 
the election period. 

ESTIMATE OF ADDITIONAL COST 




Cost 




1973 

Annual 

Title 

Pay Grade 

4 Mths 

Cost 

Committee 

Clerk 20 ($752-903) 

$3,008 

$ 9,024 

Clerk V 

22 ($822-986) 

$3, 288 

$ 9,864 



$6, 296 

$18,888 


Fringe Benefits 12h% 

784 

2,361 



^7,080 

^21^249 


Equipment to be provided from Purchasing Stores. 
SUMMARY OF REPORT - DIRECTOR OF PERSONNEL SERVICES 


Incumbent 


R. Henry 


Present 
Classification 

Administrative 
Assistant - 
City Clerk, 
P.G. 26 
($986-1185) 


Proposed 
Classification 


Effective 
Date 


Supervisor - When 
Committee Clerks approved 
P.G. 26 


Incumbent 


($986-1185) 
Proposed Classification 


Effective Date 
When approved 
When approved 


One New Position Committee Clerk, P.G. 20 

($752-903) 

** One New Position Clerk V, Pay Grade 22 

($822-986) 

** To be reviewed 12 months from appointment. 
SUMMARY OF RECOMMENDATIONS 
It is recommended that: 

1. The reorganization of the City Clerk's Department be 
adopted. 

2. The report of the Director of Personnel Services, summa- 
rized above, including Class Specification #036-1 as 
revised and retitled, be adopted. 

3. The funds required for the balance of 19 73 estimated at 
$7,080.00 for salaries and fringe benefits, be provided 
from Contingency Reserve." 

Cont ' d. . . . 
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(FINANCE - 10) 


Clause No. 9 (cont'd) 

Your Board RECOMMENDS the above report of the Administrative 
Analyst be approved. 


1. This report has been discussed with the Business 
Manager of the Vancouver Municipal & Regional 
Employees' Union and he concurs herein. 

2. The Comptroller of Accounts advises that the funds 
required ($7,080.00) in this report are not available 
within the departmental budget but can be provided 
from Contingency Reserve. 

3. A copy of the report of the Director of Personnel 
Services and the class specification are submitted. 


CONSIDERATION 

10 . Grant Request - Metro Communities Council 

The City Clerk reports as follows: 

"Council on May 8, 1973, when considering 1973 Cultural 
Grants, heard a delegation from the Metro Communities 
Council in support of their grant request. At that 
time, a motion that a grant of $1,500.00 be made to the 
Metro Communities Council was put and lost. 

In a recent letter, the Metro Communities Council asks 
Council to again consider its request for a grant of 
$1,500.00 to assist with expenses for 1973. The Metro 
Communities Council points out that if Council refuses 
their grant request, they will not be in a position to 
send "Miss Vancouver" to the "Miss Canada" Pageant this 
Fall, nor will they be able to send "Miss Vancouver" to 
other points in British Columbia where she is welcomed 
each year. They will also not be in a position to enter 
their Vancouver Community Queens Float in the various 
community parades this year . 

Your Board notes that Council has previously dealt with 
a grant request from Metro Communities Council as follows: 


NOTE: 


March 28, 1972 


$1,500.00 approved 


March 23, 1971 


$1,500.00 approved" 


Your Board submits the above report for CONSIDERATION. 


Board of Administration, July 27, 1973 (FINANCE - 11) 

11 - Grant Request - First Aid Ski Patrol 
The City Clerk reports as follows: 

"In a letter date July 16, 1973, the First Aid Ski Patrol 
requests a grant equal to the rental of the Queen Elizabeth 
Theatre for one evening in September for presentation of a 
ski film, in order to raise funds for the operation of the 
Patrol , 

The First Aid Ski Patrol has, for many years, acted as a 
voluntary organization on the local ski hills surrounding 
Vancouver. Interest in skiing has increased rapidly over 
the past few years and therefore the Patrol's requirements 
for further emergency equipment and supplies has also 
escalated. The Patrol points out that most of the skiers 
originate from the Greater Vancouver area and for this 
reason, would appreciate Council's consideration of their 
grant request. 

The Queen Elizabeth Theatre advises that the cost of the 
rental of the Theatre for one evening would be approximately 
$800.00. " 

Your Board submits the above report of the City Clerk for 
CONSIDERATION. 


RECOMMENDATION 

12 . Visit to Ottawa - R. Lynn Ogden, City Archivist 
The City Clerk reports as follows: 

"In June of this year Mr. Ogden attended a Conference of the 
Archives Section of the Canadian Historical Association at 
Queen's University, Kingston, Ontario. The Conference was 
scheduled for the dates of June 4th to June 7th. I had 
previously asked Mr. Ogden to go to Ottawa prior to the Conference 
for the purpose of consulting with officials of the National 
Archives of Canada so that he might examine operations at the 
Public Records Centre and secure advice on the storage of 
paintings, drawings and prints and on the care and preservation 
of maps. 

When Mr. Ogden was in Kingston, news came of the cancellation 
of the Local Initiatives Project grant - City Archives. I 
asked Mr. Ogden to travel to Ottawa and discuss the matter with 
officials of the relevant departments, so that we could be 
certain the federal authorities were fully acquainted with the 
precise nature of the Archives operations as a Local Initiative 
Project. 

This involved one day at Ottawa before the Conference and 
one day at Ottawa after the Conference. The actual out-of- 
pocket cost to the City for hotel, living expenses and 
additional travelling would be about $100. 

I would recommend that my action in authorizing these two 
visits to Ottawa be confirmed." 

The Comptroller of Accounts advises that funds are available 
within the Departmental Budget. 

Your Board RECOMMENDS that the above recommendation of the 
City Clerk be adopted. 


FOR QQUKGl ACIiCJi SEE PAGr^Sj/lIlS^ 


Board of Administration, July 27, 1973 (PERSONNEL - 1) 


PERSONNEL MATTERS 


REC OMME NDAT I ON 

1. Archival Principles & Administrative Courses Attendance: 
One Employee, City Clerk's Department 

The Director of Personnel Services reports as follows: 

"The above course is being offered by the Canadian Historical Assoc., 
Archive Section, in co-operation with the Public Archives of Canada 
from September 4 to October 5, 1973 at the Public Archives of Canada 
in Ottawa. It offers one full month of exposure to approximately 36 
different aspects of training sessions off and in Archives. 

Mrs. Sheelagh Draper, Archival Assistant, wishes to attend and the 
City Clerk and City Archivist both strongly support the request as 
the City as well as the employee would benefit immediately upon her 
return . 

A grant has been secured to cover travelling expenses. Mrs. Draper 
will use her remaining five days of annual vacation for the first five 
days of the Course and will carry all accomodation and living expenses 
The total cost to the City would be $160. for course fees and 19 days 
Leave of Absence with Pay from September 11 to October 5, 1973. There 
was no early indication that this course would be held in 1973 and, 
consequently, no provisions were made in the Department's Budget. 
However, the Comptroller of Accounts advises that this amount would 
be available from Appropriation 7090/933 Administrative and Technical 
Courses-all Departments. 

As this request is in accordance with Personnel Regulation 248-6, I 
recommend it's approval. 

Your Board RECOMMENDS that the above recommendation of the Director 
of Personnel Services be adopted. 


CONSIDERATION 

2. Leave of Absence With Pay - Mr. Roy Jackson 

The Director of Permits & Licenses reports as follows: 

"By letter dated July 13, 1973, Mr. L.J. Wallace, Deputy 
Provincial Secretary, has requested that Mr. Roy Jackson, Plumbing 
Inspector, be allowed time off to participate in the Klondike '73 
Canoe Pageant. Mr. Jackson has been chosen to Captain the team 
selected to represent the Province of British Columbia at the 
Pageant which is to be held in Whitehorse from July 30th to 
August 20th, 1973. Mr. Jackson was a member of the canoe team that 
crossed Canada during the 1967 Centennial celebrations and also was 
Captain of the team that participated in the British Columbia 
Centennial '71 Voyageur Canoe Pageant. 

Mr. Jackson joined the Department of Permits & Licenses in 
June 1969 and is entitled to three weeks vacation of which he has 
already taken two days. He is prepared to use his remaining 
thirteen days vacation for the three week plus two day Pageant 
but requires an additional four days leave (August 16th to 21st 
inclusive) . 

The Director of Personnel Services advises that there are 
no provisions in the Personnel Regulations to cover leave with pay 
while an employee is engaged in athletic competitions. 

Council in July 1971 approved a similar request for seven 
days for Mr. Jackson and also for ten days for a member of the 
Engineering Department. 

I recommend that leave of absence with pay for four days 
(August 16th to 21st inclusive) be granted to Mr. Roy Jackson to 
allow him to participate in the Klondike '73 Canoe Pageant." 

Your Board submits the foregoing report of the Director of 
Permits & Licenses for the CONSIDERATION of Council. 


Board of Administration, July 27, 1973 (PERSONNEL - 2) 

RE COMMENDATI ON 

3 . Starting Salary Keypunch Operators I, Data Processing Department 

The Director of Personnel Services reports as follows: 

"On May 29, 1973, City Council approved the establishment of two 
additional Clerk Keypunch Operator I positions in the Data Processing 
& Systems Division of the Finance Department. 

In order to recruit qualified applicants, the Director of Personnel 
Services posted the positions internally, advertised in the Vancouver 
Sun (June 9, 16, 28, 30 and July 7) , and informed the appropriate 
Canada Manpower Office requesting referrals. As a result 13 candidates 
were screened aid tested. Of these, 3 were able to meet the standards 
required for the positions. 

Each of the three declined to accept employment with the City on the 
first step of the range, that is, $489 per month (Pay Grade 10: $489- 
503-528-552-574 ) . 

Although recent surveys by this Department indicate that our salary 
range for this classification is comparable to that being offered in 
the lower mainland, it appears that the first steps of the range 
are not sufficient to attract competent operators. 

Authority is therefore requested to employ qualified Clerk Keypunch 
Operators I at starting salaries up to the third step of the range, 
that is, $528 per month. 

At the present time there are two Clerk Keypunch Operators I on our 
staff who have not yet reached this step. In accordance with 
established procedures, their salaries would be increased to the same 
step of the range as that paid any new incumbent. The increment dates 
of the present City employees would be then based on the date of the 
salary adjustment, however, their probationary period would not be 
af f e c ted . 

The Director of Finance advises that funds are available within the 
Data Processing and Systems departmental budget to cover the extra 
monies . 

This report has been discussed with the Director of Finance and the 
Business Manager, V.M.R.E.U., both of whom concur herein." 

Your Board RECOMMENDS that the above recommendation of the Director 
of Personnel Services be adopted. 


FOR COWL ACTION SEE PAGE(S).jiS2 


BOARD OF ADMINISTRATION, JULY 2?, 1973 


(PROPERTIES - 1 ) 


PROPERTY MATTERS 


RECOMMENDATION 

1 . RENTAL REVIEW - 

Heather Street End, South of 
Railway Ripfat-of-Way to Fraser River 

The Supervisor of Property and Insurance reports as follows 

"The Heather Street End, located between the Fraser River and the 
Railway Right-of-way, contains U7,12U square feet of land and has 
been leased to Rayonier Canada (B. C.) Limited for successive 
periods since July 1st, 19U8. It is used for vehicular and pedestrian 
traffic, storage of lumber and materials, is black- topped and contains 
minor encroachments of buildings onto the leased area. All 
maintenance is the responsibility of the lessee, and subject to the 
City Engineer's approval. 

The current ten-year lease, July 1st, 1968 — June 30th, 1978, is now 
subject to the required five-year rental review and the Supervisor of 
Property and Insurance has recommended an increase from $2,073.00 per 
annum plus taxes, to $U,285.00 per annum plus taxes. 

Rayonier Canada (B. C.) Limited, by letter dated July 6, 1973, concur 
with the proposed incrase. 

RECOMMENDED: 

That rental for Heather Street End by increased to $)a,28':;.00 per annum 
plus all taxes as if levied, for the remaining five-year lease term. 
This increase to be effective as of July 1st, 1973, payable on a 
monthly basis," 

Your Board 

Recommends that the foregoing Recommendation of the Supervisor of 
Property and Insurance be adopted. 


2. DEMOLITION - 1029 Thurlow Street 
Lot G of Sub. of Lots 20 & E.k 19, 
Block 22, D. L. 1 85 

The Supervisor of Property and Insurance reports as follows :- 

"The subject property is a li§ storey frame dwelling erected in 
1900- It has been rented continuously since its acquisition by 
the City as part of the West End School and Park Site No. 7. 

The dwelling is now vacant and is in a deteriorated condition due 
to age and some vandalism at the time of vacating. 

A recent inspection indicates an expenditure in excess of $12,000.00 
would be required prior to re-renting and to meet by-law requirements. 
As it is anticipated that Block 22, in which the premises are 
located, will be cleared for Park development within the next two 
years or so, such an expenditure is not considered to be warranted. 

The Superintendent of Parks & Public Recreation concurs with the 
proposed demolition and it is, therefore, 

RECOMMENDED: 

That the Supervisor of Property and Insurance be authorized to 
call for tenders and to award a contract for demolition of the 
dwelling known as 1029 Thurlow Street." 

Your Board 


Recommends that the foregoing Recommendation of the Supervisor of Property 
and Insurance be adopted. 
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BOARD OF ADMINISTRATION, JULY 27, 1973 (PROPERTIES - 2) 


3. EXPROPRIATION FOR LANE PURPOSES 

North 25 feet of the West 12 feet of Lot 9, 
Blocks 2 to S, Subdivision A of Block 1i|.8, 
D.L. 26i|A to which the letter "A" has been 
assigned per Reference Plan No. 773 - 
East of Lakewood Drive South of 2)^<1 Avenue 

The Supervisor of Property & Insurance reports as follows :- 

"The City Engineer has been requested to open a lane east from 
Lakewood Drive south of 3rd Avenue. To provide a through lane 
in this block, connecting to bx\ existing lame, it is necessary 
that the above-mentioned property be acquired aind established 
for lane purposes. 

The subject property is a residual piece from a previous 
subdivision and is only 12 feet by 25 feet, zoned RS-2, One 
Family Dwelling District, and is situated adjacent to a lane 
with no street frontage. 

The registered owner of this property is deceased and nego- 
tiations to acquire the property have been carried out with 
his daughter who has been paying the property taxes since her 
father's death. She advises that no one was appointed administrator 
of her father's estate or executor under his will. There is ac- 
cordingly no representative of the deceased who would be legally 
authorized to convey the property. 

The City Solicitor advises that in order to secure title, a 
notice of expropriation must be served and application made 
to the Court for a Vesting Order. 

Following further negotiations with the owner's daughter and 
a-fter due consideration, she has advised that she has no 
objection to the City securing title on the foregoing basis, 
subject to the City paying her the sum of $75.00 representing 
the property taxes she has paid on this residual piece of land 
over the years and the City to assume the current year's taxes. 
Under the circumstances, this is considered fair and reasonable. 

RECOMMENDED that the Corporation Counsel be authorized to 
proceed with the expropriation of the aforesaid North 25 feet 
of the West 12 feet of Lot 9, and the formal Resolution be 
passed later this day, and make application to the Court for a 
Vesting Order and FURTHER that payment of $75.00 be made to the 
owner's daughter upon execution of a release satisfactory to the 
City Solicitor, and the City to assume the 1973 property taxes." 


Your Board 

RECC>IMENDS the foregoing Recommendation of the Supervisor of Property 
and Insurance be adopted. 

4. ACQUISITION FOR REPLOTTING PURPOSES, 
Lot 7, Block 93, jD.L. 264A, 
Vacant lot - North side of i?th Avenue. 
Between Carolina and Fraser Streets 

The Supervisor of Prot»erty A Insurance reports as follows: 

"co^^mTt Tt.^^n-}^^"^ ^' Matters. June IS. IQV^. confirmed bv 

Council June 19, 1973. a^nrovinfi: the acquisition of Ix)t 6. Block 93. 

\'h f t l^Tl ^l.?^ ^"^^ ^ replottin^ purposes. It was 

1: ""^^^ Lots A, 3. 4. 5, 8 and 9 In this block 

and that it had been su^^cented by the Plannlnfr Department that Lots 6 and 
7 be acquired to create a consolidated site with ?M feet of fronta^re on 
^ th Avenue for future housinsr purposes. Present City-ownership in this 
block IS shown on the attached print. 


Cont'd /3 
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5. DEMOLITIONS 

The Supervisor of Property & Insurance repjorts as follows :- 

"I have received cind opened quotations from various contractors 
for demolition of the structures listed below and have awarded 
the contract to the low bidders as noted I'- 


ll 
36 
61 


3646 


S/S 


BOARD OF ADMINISTRATION, JULY 27, 1973 (PROPERTIES - 3) 

Clause k- Continued 

Lot 7. Block 93, D.L. ?fi4A is the remaininp* lot required to complete the 
site. This lot is 33' x 1??' in size and is zoned RM- 3. 

Following correspondence with the owner, who resides in London, En#rland , 
he has offered to sell for the sum of $21,740.00 . sub.iect to the effective 
date of sale being January 1, 1973 and the City thereby assuming the whole 
of 1973 taxes. This offer is considered to be realistic and is representative 
of market values in this area. 

RECOMMENDED that the Supervisor of Property and Irrsurance be authorizerl to 
acquire thin property for the sum of $21,740.00 on the foregoing basis, 
chargeable to Code 4954/824 - Property Purchased for Resale Account. 

Your Board 

Recommenda that the foregoing RECOMMENDATION of the Supervisor of Property 
and Insurance be adopted . 


INFORMATION 


roperty 


1130 McLean Drive 
Lot 10, Block 40, 
D.L. 264A 


55 West 6th Ave. 

A & B & 
$2 & 6183 - 
False Creek 


Project 

Britainnia 
Community 
Services 
Centre 

Old VIEW 
Property 
S/S False 
Creek Re- 
development 


Successful 
Bidder 

F.T.Gormley 


City to 
Pay 

765.00 


Code No. 
5830/428 


Johnston & 
McKinnon 
Demolitions 
Ltd. 


$28,994.00 4950/701 


Youic 
In 


(Auth. to 

demolish 
R/C Feb. 27/73) 

above contracts have been confirmed by the Board of Administration 
arjd arc reported to Council for INFORMi\TION. " 

Board submits the foregoing report of the Supervisor of Property & 
surance to Council for INFORMATION. 
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BOARD OF ADMINISTRATION, JULY 27, 1973 (PROPERTIES - 4) 

RECOMMENDATION 

6. SALES: RESIDENTIAL 


Reconunended that the following sales by tender, received by the Supervisor of 
Property and Insurance be approved under the terms and conditions set down by 
City Council, being in each case the highest offer received. 


RE: Lots F, 0, & H, Block 1, D.L. 31I4, Plan I38O6 
Situated: North Side hdth Avenue, East of 

Dunbar Street 
Zoned: RS - 1 


Name 

Gary Tal Kwan Tse 


Lot Approx. Size Sales Price 
F 70' X 112' $38,100.00 


Terms 

City Terras 
at 9* 


Conditions 

Site 
contains 
fiU; No 
guarantee 
given to 
soil 

stability. 


Alfred Ulng Hong Tsang 70' x 112' $314,777.00 


City Terms 
at 9% 


A.y.K. :iiterprises Ltd. H 70' x 112' $3l4, 350.00 


City Terms 
at 9% 


Site 

contains 
fill; No 
guarantee 
given to 
soil 

stability. 
Site 

contains 
fill; No 
giiarantee 
given to 
soil 

stability. 


7, PROVINCIAL COURTS (VANCOUVER) COMPLEX 

FINAL SETTLEMENT- Lots 9 & 10, Block 5, 
District Lot 196, Formerly Known as 
298 Main Street 


The Supervisor of Property & Insurance reports as follows: 


"Ch NoYWuber I6, 1971, City Council authorized an advance payment of 
$100,000.00, without prejudice to the rights of the owners, towards a 
final settlement in connection with the acquisition of the above 
property on condition that the owners would convey the property to the 
City and give up vacant possession thereof not later than December 31, 
1971. Previously, on February 23, 1971, City Council had approved 
expropriation and on November 2, 1971, authorized the Corporaticsi Counsel 
to apply for a Vesting Order to complete the City's ownership of Block $, 
District Lot I96. 

Said sum of $100,000.00 was diily advanced and a conveyance in favour of 
the City was registered in January, 1972. 

The subject property comprised a comer site 57' x 120', zoned M-1, 
Improved with a one-storey and part basement masonry building erected 
in 1910. This fonner bank biiilding was owned and occupied by the 
Seafarers' International Union as an administrative and service centre 
for xmion members. Demolition was completed In February, 1972. 


cent 'd 
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BOARD OF ADMINISTRATION, JULY 27, 1973 (PROPERTIES - 5) 


Clause 7 (continued) 


It is noted that in August, 1971, a tentative offer ol $115,000.00 was 
made to the owners through their solicitor, Marshall Bray. This offer 
was based on independent appraisals received and was deemed to represent 
market value at the time of expropriation. Negotiations have continued 
spasmodically with Mr. Bray since that time. 

By letter dated July 10, 1973, Mr. Bray advises that his clients have 
agreed to accept the sum of $115,000.00 for the property, plus legal 
and appraisal fees amounting to $3,90U.80 for a total settlement price 
of $118,90U.80, inclusive of all consideratitms. The effective date of 
sale herein is Decanber 31, 1971. 

This settlement is considered to be realistic and is endorsed by the 
City Solicitor. 

RECOMMENDED : 

That the Supervisor of Property and Insurance be authorized to complete 
the acquisition of the above property at a settlement price of $118,90U.80 
as aforesaid, chargeable to Code #Ui2/1207." 

Your Board 

Recommends that the foregoing RECOMMMDATIC»I of the Supervisor of Property 
and Insurance be adopted. 


FOR COUNCIl AQIOU SEE PACE(S).../£/ 
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DEPARTMENT REPORT, July 2?, 1973 (WORKS - 1) 


WORKS & UTILITY MATTERS 


RECOMMENDATION AND CONSIDERATION 
1. Sidewalk Policy 

The City Engineer reports: 

"The Engineering Department has been working for some time on a general study 
of the sidewalk policy with a view to presenting Council with a report and a long- 
range program. The provision for sidewalks in the current Capital Plan covers 
little more than the walks petitioned for and we are aiming for completion in time 
to reflect the results in the 1976-80 Plan. A stage has been reached, however, 
where we wish Council's direction on a basic point - the extent of the ultimate 
sidewalk system which the long-range program should provide. 

It has been the long-standing philosophy that Vancouver will ultimately have 
a complete network of sidewalks on both sides of every street (with very limited 
exceptions such as the railway side of Kent Avenue) . This concept is reflected in 
the 1967 amendment of the Subdivision Control By-law, which requires subdividers 
to install walks on both sides of all streets (again with limited exceptions) . It 
is also reflected in the Local Improvement Policy - charging the full cost of a 
walk to the fronting property is defended by saying that every similar property 
will pay for the walk sometime. 

The general lack of interest in sidewalk construction - in some cases, active 
opposition - and the ever^increasing use of the automobile suggest that the time 
has come to re-examine this philosophy. Any change resulting from this re-exam- 
ination will govern the long-range construction program prepared for post-1975 and 
should also be reflected in the requirements imposed on subdividers, in the City's 
policy for its o^^m subdivisions, and in the local improvement policy. 

FUNDAMENTAL 

Walking along a grassed or unimproved boulevard, at least in wet weather, 
is unacceptable to most pedestrians. Unless there is a sidewalk it must be 
acknowledged that the City expects pedestrians either to walk along the roadway 
or, if there is a walk on the far side, to cross mid-block. Neither of these is 
particularly desirable but in some circumstances they may be acceptable when 
weighed against other factors. 

FULL REPORT TO FOLLOW 

The one point brought before the Council at this time is whether the traditional 
concept of sidewalks on both sides of all streets should be revised and to what ex- 
tent. When we have Council's direction on this, the study can be completed and a 
report presented on a long-range program. That report will cover: 

a) Mileages, basis for setting priorities and proposed rates of progress; 

b) Proposals as to local improvement changes so that, when this program 
is complete, all properties will have contributed equitably (or with 
no more inequity than is inevitable in a change of rules) ; 

c) Proposals as to sidewalks to be required of subdividers; and 

d) Possibly some proposals on details such as width of walks, filler 
walks in commercial areas, transit landing areas, etc. 

If such a program is drawn for less than a complete network of sidewalks. It 
should retain the possibility of building the other walks, either at the option 
of the property owners or as a further program undertaken later by Council. The 
program report will, therefore, also cover: 

e) Proposed policy for additional walks requested by property owners; and 

f) Aspects of any further sidewalk program undertaken by Council in the future. 


Cont'd . . . 
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DEPARTMENT REPORT, July 2?, 1973 (WORKS - 2) 

clause 1 cont'd 

CLASSES OF STREET AND ZONES 

The need for sidewalks is different on different classes of street, and in 
different zonings. Each of these is discussed below: 

Primary and Secondary Arterial Streets 

Where the volume of vehicular traffic is high, pedestrians should not be 
expected to walk along the roadway or to cross mid-block to a fajvside walk. 
Arterials and any other streets with heavy vehicular traffic should, therefore, 
have sidewalks on both sides . 

Pedestrian Collector Routes 

There are other streets where, although vehicular traffic may not be particularly 
high, the volume or nature of the pedestrian traffic makes walking along the 
roadway particularly undesirable. These might be on the routes to and from schools, 
parks and community centres, transit stops, senior citizens' housing, etc. There 
should be sidewalks on these streets, either one or both sides as determined by 
the need. 

HiKhe]>-use Zones 

In Commercial and Multiple-Dwelling areas the greater volume of vehicular 
traffic and the density of parking makes walking along the roadway unacceptable 
and mid-block crossing undesirable. Coupled with the greater number of pedestrians, 
this means that these areas should have a complete network of sidewalks, both sides 
of all streets. The same is generally true of industrial areas although there may 
be some exceptions where the sites are very large (areas, for example, below South- 
East Marine Drive) . 

Local Residential Streets 

Having dealt with Arterial Streets and Pedestrian Collector Routes and with 
Multiple Dwelling, Commercial and Industrial Zones, we still have the largest group 
of streets to consider. For local residential streets - streets in one- and two- 
family zones which are neither arterial streets nor Pedestrian Collector routes - 
the picture is not so clear. Factors to be considered include: 

a) The greater number of children in these areas; 

b) The lesser volumes of vehicular traffic and parking; 

c) The lesser volume of pedestrians; and 

d) The wish of many homeowners to include the boulevard in their landscaping 
scheme without the interference of a sidewalk. 

The first of these seems to support the installation of a full sidewalk system, 
the others tend to counter it. 

The four alternatives available for these "local residential walks" are that 
the long-range program should be framed to provide either: 

i • Walks on both sides of every block; 

ii • Walks on both sides of frontage streets and a continuous walk on one side 

of flanking streets; 
iii. Walks on one side of every block; or 
iv« No walks on such streets (except at local option) . 

The following discussion of these four alternatives is written in terms of 
rectangular subdivisions. If a policy is established for these, the principles 
can be applied by extension to other forms of subdivision. 

I Walks on Both Sides of Every Block 

This would give the highest level of service. No pedestrian woixld be required 
to walk along the roadway or to cross mid-block to a fa]>-side walk. It can be 
questioned, however, whether this level of service is needed. 


Cont'd 


DEPARTMENT REPORT, July 2?, 1973 (WORKS - 3) 

clause 1 cont* d 


II Walks on Both Sides of Frontage Streets and 
Continuous Walk on One Side of Flankage Streets 

This would give a slightly lower level of service. Pedestrians would be able 
to go to or from any property on a proper walk but about one-third of the comer 
lots would have sidewalk access only on their 'frontage' (shorter side) . 

Implementing such a program would involve choosing which side of the flanking 
street should have the walk. In general, the walk would be continuous along one 
side between arterial streets. In most cases the side would be chosen to make 
the best use of existing walks, but there would be cases where there was no clear 
basis for the decision. Some, undoubtedly, would become controversial. However, 
if this is the 'right' sidewalk system for Vancouver, the decision will have to be 
made and the controversies met. 

III Walks on One Side of Every Block 

This would give a still lower level of service. About one-hall' of the ped- 
estrians would have to walk along the roadway or to cross mid-block. Persons 
walking several blocks along a street might have to change from side to side 
between blocks . 

Implementing such a system would involve difficulties and controversies as 
to choice of side as in '2' and to a much greater extent but, again, these would 
just have to be met, 

jY No Walk (except by local petition) 

This would be, in effect, to say that walks are not needed on local resid- 
ential streets - that pedestrians are expected to walk in the roadways - although 
the owners in any block may have a walk if they wish. 

MILEAGE AMD CAPITAL COST 

The attached table shows approximate mileages and costs (in 1973 dollars) 
for the various classes of recommended walks and for the alternatives on local re- 
sidential streets. It is suggested, however, that cost should not be a major factor 
in choosing among these alternatives. Rather, the 'right' sidewalk system should be 
chosen and then the cost taken into account in determining the length of the long- 
range program. 

RECCMMENDATION AND CONSIDERATION 

'A' I RECOMMEND that the Council confirm that it is the City's policy (to be 
reflected in the long-range sidewalk program) to have walks: 

a) on both sides of arterial streets; 

b) on Pedestrian Collector routes, one or both sides as required; and 

c) on both sides of all streets in multiple-dwelling, commercial and 
Industrial zones . 

'B' I request the Council's CONSIDERATION of, and direction on, the policy as 
to walks on local residential streets , and whether the long-range sidewalk program 
should provide for: 

1) walks on both sides of all streets; 

2) walks on both sides of frontage streets and a continuous walk on 
one side of flankage streets; 

3) walks on one side of all blocks; or 

no walks on such streets (except at local option) ." 


DEPARTMENT REPORT, July 2?, 1973 


(WORKS - 4) 


CONSIDERATION 

2, Quebec/Columbia Streets - Interim Street 
Arrangement at Keefer Street 


The City Engineer reports as follows: 

"The paving of Quebec Street north of 2nd Avenue was recently completed 
and the street opened to traffic on July 22nd, The paving provides a total of 
4. lanes (2 in each direction) and presently allows traffic from Terminal Avenue 
to proceed across Main Street and use this new street to get to 2nd Avenue at 
Quebec Street, The section of the roadway from Terminal to Keefer Street is 
currently being used for local access to the abutting businesses, 

Coimcil recently heard a number of delegations from the Chinese community 
express their concern about the impact of this roadway on the Chinese community. 
After hearing these delegations Council rescinded its approval of Scheme G 
(which had been the proposed permanent arrangement for connecting the new road- 
way to the downtown area) and proposed a meeting vdth the Provincial Government 
to pursue permanent alternate arrangements which could then be discussed with 
community groups. 

Since that Covmcil resolution, Council committee members have reviewed 
study restilts with the Provincial Government architects and a meeting with the 
Provincial Government or the appropriate minister is now the next step. Con- 
cluding an acceptable alternate plan will take some time and implementation of 
such a plan will take some further time because of the major nature of the 
proposed development. An interim arrangement for the new street connection at 
Columbia and Keefer Street is therefore necessary and Mayor Phillips requested 
that alternate arrangements be reported for City CoTincil decision. The following 
alternatives to the existing arrangement are set out for Council consideration: 

a. Allow southbound traffic only on the new roadway by barricading 
the east half of the roadway south of Keefer Street, 

b. Allow southbotmd and northbound traffic on the new roadway with 
no further traffic control (i,e, stop sign control for northbound 
traffic on Columbia Street at Keefer), 

This arrangement would be hazardous from a traffic standpoint 
and is not recommended, 

c. Allow southbound and northbound traffic on the new roadway with 

a traffic control signal at Keefer and Columbia Streets to reduce 
the hazard. Also add extra signs to require the majority of 
northbound traffic to tarn left onto Pender at Columbia Street, 

d. Allow southbomd and northbound traffic on the new roadway with 
the existing Pender Aeefer Diversion and Keefer Street to Main 
Street changed to 2-way traffic, A signal would be required at 
the Keefer and Columbia intersection, Pender Street would remain 
1-way between Main and Carrall Streets and would carry buses and 
local traffic only. 

This arrangement would bring about a marked reduction of truck 
and other traffic in the Chinatown section of Pender Street. 


As mentioned above, it is hoped that an ultimate alternate arrangement can 
be achieved as a result of discussions with the Provincial Government, However 
because the implementation of a final plan may take some time. Council is asked' 
to consider and select one of the above alternatives as an interim arrangement," 
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3 , Improvements to P.N.E. Park/Ride Lot 

The City Engineer reports as follows: 

"The purpose of this report is to review the successful P.N.E. park/ride 
service for the information of Council, and to recommend an improvement at 
the parking lot. 

Review of Service 

The P.N.E. park/ride service to downtown Vancouver was introduced on 
March 3rd, 1972 and within three days the break-even patronage specified by 
B. C. Hydro to cover their bus operating cost was surpassed. Patronage grew 
quickly during the Spring of last year, leveled off in the Summer at an 
average of 635 daily passengers inbound in the morning, and then continued 
a more moderate growth to the present average of 850 daily morning 
passengers. Approximately 600 of the patrons drive to the park/ride lot. 
The remainder are car passengers or are dropped off at the park/ride bus 
stop. 

The capacity of the existing park/ride lot is 725 cars (575 cars on 
the paved area plus 150 cars on the adjacent gravel area). Besides being 
unpaved with no markings for parking, the gravel area is at the bottom of 
a hill and 600 feet away from the existing bus stop. As a result, the 
gravel area is not being used, and at present patronage levels, approximately 
50 cars are parking on-street all day near the bus stop. Resident complaints 
about this on-going parking abuse have been received from the immediate area 
of Pender /Windermere. Residents to the south of the gravel parking area have 
complained about dust from park/ride cars using the gravel lane entrance to 
the parking lot. 

Improvements 

The attached sketch shows the following proposed improvements for the 
P.N.E. park/ride lot to get a better operational layout and to up-grade the 
gravel portions of the parking area: 

Fuller usage of the lower portion of the parking lot and improved 
loading arrangements for both the bus and parking patrons would relieve 
the problem of patrons parking on-street to avoid walking up the hill. 
This could be accomplished by moving the bus loading point into the 
parking lot at the bottom of the hill. The bus would loop through the 
lot on the old alignment of Rupert Street, i.e. from Hastings, through 
the lot to Pender, Windermere and thence back to Hastings Street. An 
unpaved, unmaintained strip of the old Rupert Street right-of-way now 
separates the upper and lower portions of the parking lot and this strip 
is suitable for the bus lane through the lot. 

Estimated Cost:- For moving the three existing bus 

shelters into the lot at the bottom 

of the hill $1,000 


(WORKS - 


For providing new access for the buses 
into and through the parking area 
(sidewalks, sidewalk crossing, curbs and 
bus lane paving from Hastings through the 
lot to Pender Street) $7,500 


$8,500 


Cont'd . • • 
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clause 3 cont'd 


2. To bring the gravel portions of the parking area up to the same 
standard as the rest of the lot and thus eliminate the problem of 
dust, the gravel area (including the lane) could be paved. 

Since this involves a permanent improvement of Exhibition Park 
facilities of benefit to them for night parking, it is suggested 
that the possibility of cost sharing with the P.N.E. should be 
explored. 

Estimated Cost:- For grading, paving and marking stalls $10,000 


Total cost for improvements 1 and 2 $18,500 


Bureau of Transit Services Policy 

The Engineering Department asked the Bureau of Transit Services for 
their comments on the above improvements and their policy toward sharing the 
costs. The Bureau has advised that they are agreeable to the above changes, 
but wish to defer any further investigation and action on park/ride until 
such time as the new bus services now being planned are operating and their 
performance has been assessed. 

Interim Improvement Recommendation 

The extension of bus services planned by the Bureau of Transit Services 
may well absorb some park/ride patronage, therefore it would seem appropriate 
to delay the more expensive improvement (2), until this effect can be assessed 
However, the existing park/ride bus loading point is poorly located to serve 
the entire parking lot and this situation has resulted in a problem with on- 
street parking that will probably persist until the bus stop is relocated. 

The Exhibition Park management is in agreement with improvement (1). 

The Comptroller of Accounts advises that the cost of improvement (1) 
($8,500) can be borne by the Contingency Reserve Fund. 

Therefore, it is RECOMMENDED that Council approve improvement (1) for 
implementation as soon as possible. 

The possibility of exploring cost sharing with the P.N.E. for improvement 
(2) is submitted to Council for consideration. 


FOR COUNCIL ACTION SEE PAGE(S) 
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SOCIAL SERVICE AND HEALTH MATTERS 


RECOMMENDATION 

1. Illegal Suite - 611 East 53rd Avenue 

The Director of Permits & Licenses reports as follows: 

"On February 21, 1973, the owner Chain S. Batth, filed an 
application for consideration under the Hardship Policy for the 
retention of a housekeeping unit in the basement of the above 
building. A petition was also received that was signed by 
eleven (11) citizens objecting to the use of the building as 
other than a one family dwelling. The application was reviewed 
by the Hardship Committee and after due consideration, they 
recommended that the application be approved for a period of 
one year. On June 5, 1973, Council considered the report along 
with the petition and instructed the City Building Inspector to 
look further into the matter to see of there were any other 
By-law violations and to report back to City Council. 

Further inspections have now been made and the City Building 
Inspector reports that there are no other By-law violations. 
It is therefore RECOMMENDED that the original recommendation of 
the Hardship Committee be approved, namely that the application 
be approved for one year." 


X<f.a - 
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(SOCIAL SERVICE - 1) 


INFORMATION 

2. POSER and RESER Expenditures 

The Director of Social Planning reports: 

"At its meeting on March 20, 1973, City Council adopted 
Clause 2 of the Standing Committee on Social Services re: 
Social Planning Department - Purchase of Outside Services 
(POSER) and Social Research (RESER) Budget Appropriations, 
subject to the condition that the Director of Social Plan- 
ning submit Information Reports twice yearly to Council on 
expenditures incurred. 

At the 1973 Budget Review Meeting, the Social Planning De- 
partment received appropriations in the amounts of $40,500. 
and $15,000. respectively for its POSER and RESER accounts. 
To July 15, 1973, these monies have been expended and com- 
mitted as follows: 

POSER Approved/balance 

$40,500.00 

Carry-Over items from 1972 budget : 

Handicapped Resource Centre $ 3,600.00 

Step-Up Program 2,800.00 
Downtown Eastside Social 

Planner 11.709.00 

18,109.00 22,391.00 

1973 Expenditures to July 15. 1973 : 

Interagency Community Workshop 385.00 
Killarney-Champlain Heights 

Steering Committee 500.00 
First United Church - Chinese 

Youth Worker 2,668.15 
Downtown Housing Proposal 

(summer student) 2,000.00 

Project BREAD 1,000.00 


Cont'd 
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CLAUSE NO. 2 (continued) 

Approved/balance 

1973 Expenditures to July 15, 1973; 

2,000.00 
500.00 
600.00 
5.80 

3,500.00 
1.400.00 

14,558.95 7,832.05 

1973 Commitments ; 

4,000.00 
1,000.00 

1. 520.00 

6,520.00 1,312.05 


False Creek Design-In 
Cultural Planning Data 
Strata Title Information 
Registrar of Documents 
(re Downtown Housing) 
John Howard Society 
Britannia Re-entry Class 


Project BREAD 
Cultural Planning Data 
Downtown Housing Proposal 
(to August 31, 1973) 


A brief explanation of each 
Appendix I. 

RESER 


Spring Street Evaluation 
Research 
Less est. CAP 

Youth Treatment Facilities 
Less est. CAP 


United Way 1971 Census Data 
Less est. CAP 

Downtown Eastside Study 
Less est. CAP 

Travelling Youth 
Less est. CAP 

Area Conservation Study 
Less est. CAP 

Community Development 
Research 
Less est. CAP 

Public Housing in the 
Community 
Less est. CAP 

Social Trends in 
Vancouver 
Less est. CAP 


POSER project is attached as 


Approved/balance 
$15,000.00 


$ 8,000.00 
4,000. 00 - 

4,000.00 11,000.00 

1,200.00 
600.00 - 

600.00 10,400.00 

1,500.00 

750.00 - 9,650.00 

5,000.00 
2,500.00- 

2,500.00 7,150.00 

1, 250.00 
625.00- 

625.00 6,525.00 

4,625.00 

750.00 - 
3,875.00 2,650.00 


200.00 
100.00 - 

100.00 2,550.00 


326.40 

163.20 - .? 
163.20 2,386.20 


3,000.00 

1. 500.00- ^:r- 886.80 


A brief explanation of each RESER project is attached as 
Appendix II. 


As of July 15, 1973, POSER has an unallocated balance of 
$1,312.05 and RESER, $886.80. If additional funds are re- 
quired, they will be requested from Council on a project 
by project basis." 

The Director of Social Planning submits the foregoing report for 
the INFORMATION of Council. 

FOR COl'NCIl ACTiON SE P/S(;nffl 


— ^ 
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BUILDING AND PLANNING MATTERS 


RECOMMENDATION 

1. Development Permit Application 
No. 60912, 3400 Kingsway (to 
construct a Gasoline Service Station ) 

The Deputy Director of Planning reports as follows: 

"Mr, R.K. Baker, Q.C. , on behalf of Domo Gasoline Corooration 
Ltd< , has filed Development Permit Application No. 609.12 to use 
a portion of the lands for "Gas Bar as Per Plans: for sale of 
gas only. 2 pumps". 

The site in question is currently occupied by a Canada Safeway 
supermarket and a number of small retail stores. A major 
portion of this site, which is bounded by Kingsway, School, Tyne 
and Senelac, was rezoned to C-2 Commercial by Council in 1966. 
The site was developed with said supermarket and stores, off- 
street parking, landscaping, set backs, etc. Such rezoning to 
C-2 was to make one of the first places to ultimately provide 
a district shopping centre which would be generally bounded on 
the west by Joyce Street, on the east by Tyne, on the south by 
School and on the north by the lane north of Kingsway. 

This area also contains a second supermarket and retail stores 
and offices. Furthermore, it has also been the intent and desire 
that gasoline service stations, serving the neighbourhood, 
should be located on the extremities of the district shopping 
centre as well as other service uses. There currently exists 
a substantial gasoline service station on the southeast corner 
of Kingsway and Joyce and a similar gasoline service station on 
the southeast corner of Lincoln and Kingsway. Also, additional 
gasoline service stations exist in the surrounding area such as 
the southwest corner of Kingsway and Rupert, southeast corner 
45th Avenue and Kerr, and southeast corner 49th Avenue and Kerr, 

The applicant submitted a letter dated November 17th, ,1972, (copy 
attached). In his letter he submits that he does not consider 
the proposed use to come within the definition of a gasoline 
service station as set out in the By-law as the bar would not be 
used for sale of motor oil or the sale of automotive accessories 
or the making of minor repairs to motor vehicles. He stated he 
considers the proposed use to be an ancillary use to the existing 
supermarket retailing on this site. 

It is submitted that the proposal on this site containing two 
gas pumps and a small kiosk is, in fact, a gasoline service station 
in that the automobiles are serviced by the sale of gasoline which 
is one of the major functions of a gasoline service station. 

It should also be noted that a substantial portion of this City 
block provides under development permit off-street parking to 
serve a hotel and beer parlour located on Kingsway immediately 
to the east of the Safeway development between Tyne and Battison 
Streets. 

It is further submitted the location of a gasoline service station 
within the parking area of the supermarket is an unsatisfactory 
use« 

The Technical Planning Board recommend that this Development Permit 
Application be refused, for the following reasons: 

"The proposed gasoline bar is considered to be an unsuit- 
able use at this location; not customarily accessory to 
a supermarket; and contrary to Council's policy regarding 
gasoline service stations, and not in accordance with the 
development approved following rezoning by Council." 
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(BUILDING - 2) 


Clause No. 1 continued 

The Vancouver City Planning Commission recommend: 

"THAT the application be not approved for the following 
reason : 

THAT the proposed development would be setting 
an undesirable precedent at this time, in the 
light of the re-evaluation of goals and objectives 
for the city, now in the process of preparation," 

RECOMMENDED that Development Permit Application No. 60912 be 
refused in accordance with the recommendations of the Technical 
Planning Board and the Vancouver City Planninq Commission." 

Delegation Request : R.K. Baker, Q.C. 

INFCRMATION 

2. Strathcona Rehabilitation 
Project: Progress Report 

The Director of Planning and Civic Development reports as 
follows : 

"Following the signing of the agreements and the completion 
of the necessary administrative arrangements, the Strathcona 
Rehabilitation Project has been underway for approximately 
eighteen months. The following statistics indicate the 
extent of the work completed and underway as of July 4, 1973. 


Applications received 257 

Houses inspected 251 

Mortgages drawn and work authori- 
zation forms issued 159 

Mortgages pending signature or 

delivery of title, etc. 6 

Houses with work in progress 55 

Houses to start 18 

Houses completed with final monies 

paid over or under requisition 86 


The number of applications received represents, we believe, 
approximately 90% of those which we might anticipate. This 
figure is down from earlier estimates as we forecasted a 
potential of 400 applicants out of the housing stock of 535. 
Income qualifications have reduced participation. 

As far as the public works activities are concerned, the water 
main and sewage systems have virtually been completed. Council 
has approved the letting of tenders for paving and sidewalks 
and work has commenced. Other surface improvements of lighting 
and tree planting are scheduled to begin shortly. We also 
understand electrical engineering plans are in the final stages 
cind ready for submission of approval. 

Plans for the linear park are being finalized and will be sub- 
mitted within the month. Tentative plans call for closure of 
some streets to reduce the through traffic in the residential 
area. 

In addition to the Grant/Loan and the public works matter, 
other activities for the benefit of the neighbourhood have been 
undertaken by the staff and the Committee. These include: 


cont'd ... 
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(BUILDING - 3) 


Clause No. 2 continued 

I 

a. A special garbage collection arrangement to tidy 
up vacant sites and to enable householders to 
clear off accumulated rubbish was successful. 
Approximately 100 truck loads of debris and junk 
was hauled away. A similar plan at the end of 
the project would appear warranted. 


b. Removal of derelict cars cluttering the area was 
completed. " 

This report of the Director of Planning and Civic Development 
is submitted for the INFORMATION of Council 


RECOMMENDATIONS 

3. Strathcona Rehabilitation Project: 
Residential Qualification 

The Director of Planning and Civic Development reports as 
follows : 

"The Agreement with the Federal and Provincial governments 
on the Strathcona Rehabilitation Project requires that owner- 
occupants who are applicants for grant/loans shall have been 
residents of the area prior to April 1, 1971. The purpose of 
this provision was to avoid a rush of speculative purchases 
purely for the purpose of taking advantage of the grant/loan. 

The residency qualification has been taken to include people 
resident in rented premises who have subsequently bought 
property and this has not resulted in any evidence of intent 
to unreasonably take advantage of the program. 

The Strathcona Rehabilitation Committee has carefully reviewed 
the number of applications which have been received, the 
reasons why some people have not yet made application for 
grant/loans and the incidence of property sales. It is the 
view of the Committee that, at this point in the program, the 
residence clause could be dropped and the main intent of the 
program would not be thwarted. The objective of the exercise 
is to upgrade the area physically and it is not felt that 
there is sufficient incentive for speculation to encourage any 
great rush of new purchasers purely for the sake of receiving 
a grant. The main reason for the nonparticipation has proved 
to be that the incomes of nonparticipants exclude them. 

Owners who take advantage of the grant/loan are required to 
pay back the loan and the grant if they sell the property 
within five years of receiving the grant, and the Committee 
feels that this in itself is sufficient at this point in the 
program to almost completely discourage speculation. 

The deletion of the residence clause will require a formal 
amendment to the Agreement and this must be initiated by the 
City to the Provincial Government who, in turn, will initiate 
it with Central Mortgage & Housing Corporation. 

Accordingly, as Chairman of the Strathcona Rehabilitation Com- 
mittee, I RECOMMEND that Council request the Provincial Govern- 
ment to delete the requirement for residence prior to April 1, 
1971 as a condition of owner/occupants in Strathcona receiving 
grant/loans . " / 
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4. Prohibition of Roof Top Signs 

The Deputy Director of Planning and Civic Development reports as 
follows : 

"An application has been received for a major roof top sign on Granville 
Street, south of the bridge. The area is zoned M-1 Light Industrial 
District and under the existing Zoning and Development Bylaw, a roof 
top sign is a permitted use provided such sign conforms to the yard, 
height and daylight access regulation of the bylaw. The applicant has 
agreed to withdraw his application for the present. 

Roof top advertising billboards and signs have long been a matter of 
concern by Council and various organizations interested in the preservation 
of the environmental beauty of the City. Intermittently over the years 
sign controls such as those applicable to areas adjacent to bridgeheads 
and major highways have been introduced. Prohibition of roof top signs 
in C-2 and C-3 Commercial District was adopted in 1970. The current 
application for the downtown zoning bylaw amendment includes the pro- 
hibition of roof signs. 

Council on February 20, 1973 adopted the recommendation of the Standing 
Committee of Council on Environment: 

"Further recommended that the Coiranittee instruct the Director 
of Planning to review the present Sign Bylaw, and come back 
to the Committee with a status report on what has been done 
and what is needed to produce a good sign control bylaw, this 
report to be considered as a first priority." 

Council also on May 29, 1973 adopted the Board of Administration Report 
of May 28, 1973 approving the service of an additional Senior Planner to 
make a comprehensive review of sign control. 

As a first step it is suggested that there is an urgent need to prohibit 
further erection of roof top signs in the City. An amendment to the Zoning 
and Development Bylaw on roof top signs similar to those enacted in C-2 
and C-3 Commercial District Schedules applied to other commercial, industrial 
and P-1 Parking Districts would prohibit any further new roof signs in the 
City, but existing roof signs would remain as non-conforming uses unless 
City Council may wish their removal under enabling powers recently received 
through City Charter amendment. 

It is therefore RECOMMENDED: 

(1) THAT the Director of Planning be authorized to make 
application to amend Zoning and Development Bylaw 
No. 3575 to prohibit roof top advertisement, bill- 
board and signs in C-1, C-4, C-5, CM-1 and CM-2 
Commercial Districts and M-1 and M-2 Industrial 
Districts and P-1 Parking Districts, similar to those 
in C-2 and C-3 Commercial Districts; 

(2) THAT the Corporation Counsel be instructed to prepare 
the necessary draft bylaw amendments; 

(3) THAT the draft bylaw amendments be submitted for 
consideration of Council at a Public Hearing after 
report from the Vancouver City Planning Commission; 

(4) THAT in the meantime any such sign application received 
be withheld in accordance with the provisions of Section 
570 of the Vancouver Charter and reported to Council 
for action." 


236 


Department Reporr, July 27, 1973 (BUILDING - 5) 

CONSIDERATION 

5. Proposed Office Building: 
N/E Corner of Pender and 
Broughton Streets 

The Deputy Director of Planning and Civic Development reports 
as follows : 

"On 21st June 1973 the Special Conunittee on Burrard Inlet Waterfront considered 
a preliminary enquiry from Mr. Barclay McLeod, Architect, regarding the 
construction of an office building at the above location and requested further 
information. 

The following table gives a comparison between a low-profile building, which is 
permissible under the Zoning and Development By-law (subject to relaxation of 
the vertical light angle from the north property line), and a tall building, 
which in addition would also require height limit relaxation. The architect and 
the developer wish to proceed with the taller version. 

Low Building Tall Building 

■ Height 70' 170' 

Width 238' 98' 

Depth 58' 58' 

Site coverage 80% 20% at gr. f 1 . 

26% above gr. f 1 . 

Frontage used 87% 28% at gr. fl. 


(All figures are approximate) 


36% above gr. fl. 


In view of the fact that the depth of the building is the same in both cases (i.e. 
58 feet), the surface area along Pender Street is the same. The major 
difference is that in the first case, it presents a continuous 238 foot view 
obstruction at street level (and 70 ft. up), while in the second case, the street 
level obstruction is about 98 ft. with an opportunity of 80 ft. plazas on both 
sides of the building. Mr. McLeod advises that the entrances to the tall 
building would be from the east and from the west and this would encourage 
pedestrian use of the plazas. Also, the main floor would have a smaller area 
than the floors above and would have a translucent appearance. 

The table below gives an indication of the size of some of the buildings in the 
vicinity: 

Name • Width and depth ' Height 

Bayshore Inn-tower 92' x 84' 209' 

" " -east block 318' x 60' 81' 

West Coast Transmission 110' x 110' 225' from base to top 

142' main block 
East Asiatic Building 132' x 125' 110' 

Board of Trade Building 126' x 95' . ^ 330' 

Holiday Inn-under const. 198' x 60 '/80' " ° 190' 
Baxter Building 96' x 96' 170' 

. Guinness Tower 143' x 99" 325' 

It- would appear that from an amenity point of view, a tall building occupying 
approximately one third of the v;idth of the' site would be more preferable than one 
occupyiTig nearly n'inet)' per cent. The aim, as defined in the Downtown Coals, is 
to promote pedestrian oriented plazas and protect the street-level views as much 
as possible. o ^ 

A development permit application, when made, wiii oe consiaered 
without prejudice, except for the Council's deliberation on the 
question of height." 


RECOMMENDATION AND CONSIDERATION 

6. Development Permit Application: 
Addition to 3519 Point Grey Road 

The Deputy Director of Planning and Civic Development reports as 
follows : 

"City Council on November 28, 1972 resolved in part as follows: 

'THAT the Director of Planning and Civic Development report on 

any new development permit applications received for this area.' 

Development Permit Application No. 63595 dated July 10, 1973 has been re- 
ceived for an addition of a sundeck to the second floor rear of the property 
known as 3519 Point Grey Road. This is in Area of Priority No. 6 as 
established by Council on July 15, 1969. 

cont'd-... 
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Clause No. 6 continued 

Accordingly, it is RECOMMENDED, unless City Council wish otherwise, that 
the permit should be issued in the normal way. 

For Consideration 

As the development called for in this application is for a modest and 
relatively inexpensive alteration to the property. Council may wish to 
direct that only development permits involving new construction or 
substantial alterations be reported in the future." 

PROGRESS REPORT & RECOMMENDATION 

7. Britannia Coinmunity Service Centre: 
Construction Contract 


The Deputy Director of Planning and Civic Development reports as 
follows : 

" General Construction Contract 

Tenders for the construction of the Britannia Community Service Centre were 
received on July 10, 1973. Three bids were received: 

1) Northern Construction $3,961,400 

2) Dillingham Construction $3,971,000 

3) Janin Western Construction $4,373,000 

The low tender for the project is Northern Construction in the amount of 
$3,975,908 (includes alternatives 1-3 inclusive and B.C. Hydro cost -- 
$14,508). After consultation with representatives of the Vancouver School 
Board and architects, it is recommended that City Council accept the low 
bid submitted by Northern Construction. 

Finance 

A complete breakdown of the cost of the centre is as follows: 

Total Cost City Share* Vancouver School * 

Board Share 


1. 

General Contractors Bid 

$3,961,400 




(Northern Construction) 




2. 

Less alternatives 2+3 

550 



3. 

SUB -TOTAL 

3,960,850 

$1,924,572 

$2,036,278 

4. 

Add alternative 1 

7,058 

7,058 



(ceramic tile on 





swimming pool) 




5. 

B.C. Hydro costs 

8,000 

3,887 

4,113 

6. 

GENERAL CONTRACT PRICE 

3,975,908 

1,935,517 

2,040,391 

7. 

Architects § Engineers Fees 

292,400 

142,282 

150,118 

8. 

Tests , Surveys , Supervision 

89,000 

43,245 

45,755 

9. 

Contingencies 

94,600 

45,966 

48,634 

10. 

Building Permit 

5,000 

2,429 

2,571 


TOTAL COST ASSOCIATED 





WITH GENERAL CONTRACT 

4,456,908 

2,169,439 

2,287,469 

11. 

Alternations to existing 





building 

85,360 

12,240 

73,120 

12. 

Design fees on #11 

8,530 

1,220 

7,310 

13. 

Site Development Contract 

198,730 

99,365 

99,365 

14. 

Fees on #13 

23,848 

11,924 

11,924 

15. 

Sewers 

30,000 

15,000 

15,000 

16. 

Lane 

15,000 

15,000 


17. 

Furnishings 

105,000 

105,000 


18. 

Programming Fees 

60,000 

60,000 


19. 

Land Acquisition 

1,794,664 

1,004,000 

790,664 

TOTAL PROJECT COST 

$6,778,040 

$3,493,188 

$3,284,852 


cont ' d . . . . 
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Clause No. 7 continued 

* The costs related to the general contract were split using a ratio of 
51.410122% for the School Board and 48.589878% for the City. These 
respective percentages were determined by dividing the costs according 
to facility use. Those facilities used primarily for School functions 
were charged primarily to the School Board; facilities primarily by 
the City were charged primarily to the City. Joint facility cost was 
divided according to the respective utilization by School Board or City. 
The final percentages will reflect the overall breakdown of School Board 
and City use; however, may vary slightly from the above amounts if any 
future changes occur in facility construction or the contract. 

The City's current cost situation for the Britannia Centre is summarized as 
follows : 

Total City Cost $3,493,188 

Source of Funds 

Five Year Plan $2,250,000 
Proceeds from Sale of Streets 

and Lanes within project 689, 000 

Total Funds $2,939,000 
TOTAL DEFICIT $ 554,188 


The May 16, 1973 report of the Deputy Director of Planning estimated that the 
project deficit would amount to approximately $256,000 with advice that addi- 
tional funds might be required to complete the project. The total deficit of 
$554,188 is for the most part, attributed to increases in the cost of building 
materials that has recently occurred, with minor increases in fees, and the 
inclusion of additional project items that were initially omitted. 

The allocation of urban renewal funds for Britannia is $1,000,000; however, a 
total of $1,100,000 is required to account for the difference between the 
purchase price of the land and the $4 per sq. ft. cost to the project. It 
is possible that this extra $100,000 can be transferred from the unexpended 
portion of the Strathcona allocation, but this should not be done until it is 
clear what the balance of funds available might be. 

Provision for the additional funds ($554,188) can be made in the 1973 
unallocated Supplementary Capital Budget. There is the possibility that 
additional funds may be forthcoming under the Community Recreation Facilities 
Grant Program. Application will be made for these funds in the near future. 
However, if these funds are not forthcoming, the total shortfall will come 
from the Supplementary Capital Budget. 

Possible deletions to reduce the deficit in the project have been examined 
by the architects and representatives of the City and School Board. These 
deletions are in two categories: 

1) Quality - Certain items such as insulation, acoustics, and millwork 
could be deleted. However, the environment of the centre would be 
downgraded. In addition, the cost is minor for the additional 
quality, and costs in the long run would be higher because of main- 
tenance costs would increase. 

2) Facilities - Possible facility deletions could occur. However, the 
facilities at the present reflect the programs that the community 
considers mandatory for the centre. In addition, because of the 
interrelated nature of Britannia, the deletion of any facility will 
require reworking of drawings, etc. which will further delay the 
proj ect . 

The Britannia Planning Advisory Committee composed of citizens who have assisted 
in planning the centre, have also reviewed the possible deletions. They concur 
that the deletions would not provide any large cost saving and proposed programs 
would be damaged. 

Because of the minor short-term savings that would result through deletions, 
and the reduction in services, no deletions are recommended. 

cont ' d , . • . 
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Contingencies 

The sum of $45,966 has been set aside in the total project cost for contingency 
during the construction period. This amount is to handle unforeseen expenses 
that occur during the construction stage. In order to have construction proceed 
smoothly, it is recommended that the Deputy Director of Planning be authorized 
to disperse this contingency money when the construction of City facilities 
warrants. 

Because of the timing involved in the receiving of tenders and the need for 
Council to approve construction, the Parks Board has not received the cost 
breakdown as yet. However, they will receive a summary report as soon as 
possible. 


RECOMMENDATIONS 

(a) That City Council approve the award of the contract for the 
construction of the Britannia Community Service Centre to 
Northern Construction in the amount of $3,975,908, the 
contract to be to the satisfaction of the Corporation 
Counsel and that Council authorize the Mayor and City Clerk 
to sign the contract on behalf of the City of Vancouver 
together with the representatives of the School Board. 

(b) That the City's share of the project in the amount of $3,493,188 
be approved and that the deficit of $554,188 for the construction 
of the Britannia Centre be allocated from the 1973 Supplementary 
Capital Budget. However, if funds become available through the 
Community Recreation Facilities Grant, they will be utilized as a 
source of funds . 

(c) That the Deputy Director of Planning be authorized to disperse the 
City's share of the Contingency Funds up to an amount of $45,966 
in order to meet unforeseen events during the construction of the 
centre; the actual division of the total contingency ($94,600) 
may have to be adjusted if changes in construction or contract 
occur. " 


CONSIDERATION 

8. 5201 Heather: R.C.M.P. Subdivision 

Headquarters - S/W Corner 3 3rd & Heather 

The Deputy Director of Planning and Civic Development reports as 
follows : 

" Development Permit Application No. 60486 was filed on October 27, 
1972, by the Department of Public Works, Pacific Region, to 
build a three storey structure, 90' x 100', being Phase 1 (Crime 
Detection Laboratory). 

This application was considered by the Technical Planning Board 
on November 10, 1972, and approved subject to a number of 
conditions being first met prior to the issuance of the develop- 
pentiit. One such condition was that the design of the building 
was to be first approved by the Technical Planning Board after 
advice from the Design Panel on architectural design. 

The Vancouver City Planning Commission on November .17, \972, 
endorsed the recommendation of the Technical Planning Board's 
meeting of November 30, 1972. 

Brief History 

On August 31, 1972, Council at a Public Hearing approved the 
rezoning of this 11^5 acre site from RT-2 Two Family Dwelling 
District to CD-I Comprehensive Development District with the 
uses being restricted to 'a use required by a Public Authority 
(R.C.M.P. Headquarters) and customarily ancillary uses' and 
subject to a number of additional conditions such as floor 
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space ratio (0,50), height (50'), and approval of the scheme 
of development by the Technical Planning Board after consultation 
with the Vancouver City Planning Commission and advice from the 
Design Panel on architectural design. 

The sketch of the scheme of development presented with the 
application for rezoning and displayed at public hearing, 
indicated the existing main building on the site being retained 
and the construction, in three phases, of three new buildings: 
Phase 1 - Crime Detection Laboratory, Phase 2 - Subdivision 
Headquarters Building, Phase 3 - Security and Intelligence 
Building, The buildings would occupy approximately 15% of the 
site, landscaped areas approximately 51%, with the parking areas 
and manoeuvering aisles occupying approximately 34% with 
provision of surfaced, off-street parking for approximately 
323 vehicles. 

Design 

The Design Panel considered and advised the Technical Planning 
Board on three occasions regarding this development and though 
criticisms were made to the architect the scheme remained 
essentially unchanged. The final referral to the Dssign Panel 
was in June, 1973, when the Panel recommended to the Technical 
Planning Board that the design be not approved and referred 
back to the Department of Public Works for serious rethinking 
and redesign or that the whole matter be referred to City 
Council for consideration. The Technical Planning Board resolved 
that the current design be not approved and the design be 
referred back to the Department of Public Works for serious 
rethinking and design. The Design Panel in reporting to the 
Technical Planning Board were of the opinion that the design of 
the new structure was not in keeping with the residential 
environment, institutional in appearance, unsympathetic with 
the existing building on the site, the open spaces were 
inadequately treated and there was excessive surface parking 
areas and inadequate screening. The Design Panel were also 
desirous of advising on the entire concept, however, the 
Department of Public Works is not proceeding at this time with 
Phases 2 and 3, 

The Technical Planning Board at the meeting of July 6, ^973, 
further considered the design aspects of the development as the 
Department of Public Works had advised this Department it is 
against their policy to have the R,C,M,P, Headquarters of any 
different design. They do not wish, for security reasons, to 
have the buildings connected nor substantial screening of various 
open areas on the site. The Department of Public Works is also 
most anxious to proceed and tender calls went out in May, The 
contract is now let. 

The Technical Planning Board at this meeting resolved: 

'THAT the Department of Public Works be informed 
that the Technical Planning Board, on the 
recommendation of the Design Panel , is not 
prepared to approve this design and that , in 
view of the fact that the project is already 
out to tender. Council is being informed of 
this and of the Design Panel's reasons for 
recommending refusal,' 

The Director of Planning, as Chairman of the Technical Planning 
Board, refers the above report to Council for its consideration, " 


FOR COUNCIL ACTiO'3 SEE PAGE(S)../2l:.2^ 
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INFORMATION & RECOMMENDATION 

1. Fire Department - Apparatus 
Replacement Programme 

The Fire Chief reports as follows : 

"In February 1970, City Council approved the recommendations 
contained in the report submitted by the Assistant City 
Engineer dealing with a fifteen year replacement policy for 
fire fighting equipment. To provide effective and reliable 
emergency apparatus , a planned replacement program has been 
established. 

The apparatus scheduled for replacement in 1974 are two 
Pumper Trucks and two City Service Trucks. 

As Fire Chief, I recommend that: 

2 replacement Triple combination pumbers be purchased and 

2 100' aerial ladder trucks be purchased instead of 
replacing the two City Service Trucks. 

As these units may not be delivered until 1975 if final 
budget approval is not given until April, 1974, I recommend 
that the City Purchasing Agent by authorized to call for 
tenders upon adoption of this report, and thereafter follow 
regular City Purchasing procedures . 

The February 1970 report "Replacement of Fire Department 
Apparatus" approved by Council, requires the Fire Chief to 
provide justification for the purchase of Aerial Ladder 
Trucks and Aerial Platform Trucks as replacements for 
obsolete City Service Trucks . 

The ineffectiveness and obsolescence of the City Service 
Truck has been previously outlined to Council in the 1970 
report . 

"Some of the Fire Department equipment 
particularly the service trucks, are 
outdated and should be replaced by other 
types of equipment. This is necessary 
and is supported by this study." 

History of City Service Trucks 

The City Service Truck carries a full complement of ground 
ladders, a booster tank with pump, assorted lights and small 
equipment. The prime function of this vehicle is to transport 
the following ladders : 
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1 

- 50 

foot 

extension ground 

ladder 

2 

- 35 

foot 

extension ground 

ladders 


_ "^n 
— o \j 




1 

- 24 

foot 

wall ladder 


1 

- 20 

foot 

wall ladder 


2 

- 16 

foot 

roof ladders 


1 

- 14 

foot 

extension ladder 


• 

• 

270 

feet 

of ladders 



The four City Service Trucks in present service were purchased 
between 1941 and 1955 and at that time, these vehicles were 
capable of adequate service through the supply of ground 
ladders at a fire scene. But with the dramatic increase in 
buildings of 3 floors or more in the past 10 years. City 
Service Trucks can no longer provide acceptable service due 
to height limitation of ladders carried. 

Consequently, the role of City Service Trucks has been down- 
graded from first-line pieces of equipment to support 
apparatus for P\impers and Aerial Ladder Trucks. 

The growth of high rise buildings and the resulting redeploy- 
ment of manpower to new duties at high rise fires, which was 
not considered prior to 1955, has been responsible for this 
decrease in service. 


Increase in Apartments 

The growth of low and high rise apartments since the City 
Service Trucks were purchased in 1941 and 1^55 is illustrated 
in the following table. 


TABLE 1 

Low Rise Low Rise High Rise High Rise 

Year Apartment Apartment Apartments Apartment 

Sites Suites (more than Suites 

3 floors) 

1941 551 8,212 

1955 945 12,937 37 2,116 

1972 1,939 39,002 311 22,614 


The increase in high rise apartments is not restricted to 
specific areas, but occurs throughout the City, causing a 
consistent and uniform demand for Aerial Ladders in all 
fire districts. 

The initial growth of apartments has occurred in the central 
sections of the City and of necessity. Aerial Ladder Trucks 
were assigned to these districts. Consequently, the City 
Service Trucks were relocated to the perimeter Firehalls to 
allow the Aerial Ladder Trucks to serve the built-up areas 
more efficiently. With the present developed growth in 
the outlying City areas, more stress is placed on the perimeter 
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Fireballs to provide the same life-saving capabilities as 
offered in the central areas. Some assistance is available 
from Aerial Ladder Trucks in adjoining districts, but it 
can only be expected from one or two directions rather than 
from four, limiting life-saving help arriving in time. 

Table 2, reproduced from the 1971 statistics, illustrates 
the general dispersion of apartments and high rise apartments 
in the City. 


TABLE 2 


Area 

West End+ 
Strathcona+ 
East Hastings* 
Grandview* 
Mt. Pleasant+ 
Broadway-Main+ 
Cainbie+ 
Oak+ 

Kitsilano+ 
Alma* 

West 10th Ave* 

Oakridge+ 

Little Mountain+ 

Langara+* 

Kerrisdale+ 

Sth.Granville+* 

Marpole* 

Mi scellaneous 
East of Main* 

Miscellaneous 
West of Main* 


Low Rise 
Apartment 
Sites 

257 
30 
95 
94 
101 
97 
21 
29 
333 
65 
8 
9 
7 
1 

112 
332 
194 

100 

54 


Low Rise 
Apartment 
Suites 

5,633 
916 
1,796 
1,034 
2,194 
2,104 
351 
417 
5,812 
1,026 
82 
509 
273 
534 
2,050 
5,550 
3,615 

2,988 

1,657 


High Rise 
Apartment 
Sites 

240 
2 


8 
3 
5 
4 


23 
20 
1 


High Rise 
Apartment 
Suites 

18,015 
540 


145 


660 
164 
241 
197 


1,121 
1,191 
93 

82 

165 


* Denotes the areas protected by a City Service Truck 

+ Denotes the areas protected by an Aerial Ladder Truck 
or an Aerial Platform Truck. 


Services Offered by a City Service Truck and Aerial Ladder Truck 

A fire in a high rise building requires different tactics than a 
fire in a single family dwelling or an industrial site. All 
fire fighters are mainly concerned with life-saving in the 
initial stages of a high rise fire and once all occupants are 
safe, the manpower is then directed to extinguish the fire. 

The larger the building, the more time and men are required to 
evacuate the occupants. Rapid placement of aerial and ground 
ladders with minimum manpower is essential. 
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The extension and placement of the largest ladder from a City 
Service Truck (50 foot) requires a crew of 6 fire fighters. 
This large number of men necessitates recruiting fire fighters 
from other apparatus, and disrupting their other essential 
duties, as only 3 men are assigned to a City Service Truck. 

A severe reduction in fire fighting and life-saving capability 
occurs while the 6 men are raising the 50 foot ladder. Con- 
sequently, the limited manpower on a City Service Truck all 
but eliminates the use of a 50 foot ground ladder. 

The limitations of manpower and ladder length are responsible 
for the restricted services a City S-ervice Truck offers at a 
fire involving a building of three floors or more. 

In comparison, an Aerial Ladder Truck or an Aerial Platform 
Truck is also manned by a crew of three, carries the identical 
equipment as a City Service Truck plus a 100 foot aerial 
ladder or aerial platform. The aerial ladder can be operated 
by one man, leaving the other two men free for other duties 
such as, interior rescue work, ventilation procedures or 
assisting in the laying of hose. 

A comparison of the services offered by the two types of 
apparatus becomes evident in table 3. 


TABLE 3 


City Service Truck 


Aerial 
Ladder Truck or 
Platform Truck 


Crew 

Total Ground Ladders 

Aerial Ladder or Platform 

Time required to raise 
and position larges 
ladder 


270 ft. 


(50 ft. 

ground ladder) 
6 men @ 3 mins . 
= 18 man-minutes , 


270 ft. 

100 ft. 

(100 ft. 
aerial ladder) 
1 man @ 3 mins 
= 3 man-minutes 


The extended reach of an aerial ladder or platform and the speed 
of operation in placing it against a building with minimum man- 
power, thereby releasing other fire fighters for interior rescue 
work, is necessary to satisfy the increased demand for life- 
saving in high buildings . 

Availability 

Although all manufacturers of fire apparatus have verified 
that they can produce a City Service Truck, such a design 
is now a custom product. The phasing out of this type of 
vehicle from most North American Fire Departments in favour 
of Aerial Ladder Trucks or Aerial Platform Trucks has 
resulted in the discontinuing of a standard production model. 


Cost 

A replacement City Service Truck would be more expensive than 
previously estimated because of the redesign of an old model 
to be compatable with present engineering practises, and 
custom models would substantially increase the original 
estimate. 


cont'd 
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The cost of replacement of a City Service Truck as estimated 
in 1969 in the "Replacement Program for Fire Department 
Apparatus" is $25,000.00. The replacement cost in 1974 is 
expected to be $50,000.00; the difference between the two 
estimates is attributed to inflation and custom design 
costs . 

In comparison, the estimated cost in 1974 for a P\imper Truck 
is $48,600.00 and for an Aerial Ladder Truck $75,000.00. 

The cost of replacing the two p\imper trucks and substituting 
two 100' aerial ladder trucks for the City Service Trucks 
is estimated at $247,200.00. 

Provision of Funds 

The Comptroller of Accounts advises that if the 1974 
replacement program as recommended by the Fire Chief is 
approved, the necessary funds estimated at $247,200.00 
will be provided in the 1974 Revenue Budget. 

Conclusion 

The evident increase in high rise buildings and apartments 
in the past twenty years has caused the City Service Truck 
to become obsolete. To maintain the level of service 
offered in 1955, when the last City Service Truck was 
purchased, and to satisfy the demand for more efficient 
life-saving. City Service Trucks must be replaced by Aerial 
Ladder Trucks . 


Recommendations 

Therefore, the Fire Chief recommends that: 

1. The 1974 apparatus replacement program as revised, 
which consists of two triple combination pumpers and 
two 100' Aerial Ladder Trucks, be approved in advance 
of the 1974 Revenue Budget. 

2. The City Purchasing Agent be authorized to call for 
tenders upon adoption of this report. 

3. The cost of the equipment estimated at $247,200.00 
be provided in the 1974 Revenue Budget. 

4. The "Replacement Program for Fire Department 
Apparatus" as approved by Council in February, 1970 
be revised so that the two remaining City Service 
Trucks be replaced by 100' aerial ladder trucks on 
the scheduled replacement dates . 
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CONSIDERATION 

2 . Remuneration; Board of Police Commissioners 
The Corporation Counsel reports as follows: 

At the last session of the Legislature the Charter was amended 
to provide for an expanded Police Commission with rotating 
membership. The Cabinet has made the new appointments and 
the newly-constituted Board came into effect on July 1st. All 
future appointments come into effect on July 1st of each year. 

Included in the amendment was the conferring of authority on 
Covmcil to pay an annual indemnity to the members, exclusive 
of the Chairman. It would therefore seem appropriate at this 
time to consider this aspect and, if implemented, to pass a 
by-law. 

For Council* s guidance in determining an amount, regard may be 
had to the Park Board ($1,000 per annum), the Regional District 
($25 per meeting), and the Vancouver School Board ($2,000 per 
annum) . The various School Boards are governed by a sliding 
scale related to the niimber of pupils. 

The Commission generally meets twice a month to which is also 
added extra meetings and other non-meeting responsibilities. 
Having regard to the other Boards cited above, remuneration 
of $1,200 per annum seems comparative. 

A By-law will be submitted for Council consideration later this 
day if action is taken and the amount, if other than $1,200 is 
recommended, can be changed when the by-law receives its first 
reading. 
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RE : ENVIRONMENT 


July 12, 1973 


A meeting of the Standing Committee of Council on Environment, 
was scheduled to be held in No. 1 Committee Room, Third Floor, City 
Hall, on Thursday, July 12, 1973, at 1:30 p.m. 


PRESENT : Alderman Linnell (Chairman) 

Alderman Gibson 


ABSENT : Alderman Pendakur 

Alderman Massey 


ALSO PRESENT : Dr. J. McClendon ) B.C. Veterinary 

Dr. K. Paul Rumble) Medical Assoc. 
Dr. S. Hoff ) 
Mr. R. A. Hosegood, Secretary, 

B.C. - S.P.C.A. 
Mr. P. Kenzie, Senior License 

Inspector, Corporation of Burnaby 
Mr. Murray Knowles, Personnel Co-ordinator, 

District of North Vancouver 
Mr. A. J. Gibb, City Clerk, City of 

North Vancouver 
Mr. K. J. Naylor, Chief License Inspector, 

Mimicipality of West Vancouver 
Dr. H. L. Bryson, Director of Permits and 

Licenses, City of Vancouver 
Mr. G. Masse, Pound Keeper, City of 

Vancouver 


There being no quorum present, the following 
report is, therefore, submitted to Council by 
the remaining members present: Alderman Linnell 
and Alderman Gibson. 

RECOMMENDATIONS : 

Spaying Services and Population 
Control of Dogs: 

DELEGATIONS : 

(a) Citizen's Pet Population Control Society's Brief was 
presented by Mrs. Fran Filmer. 

The Society's primary concern was with the increasing population 
of dogs and cats in the City of Vancouver and they felt that the cure 
to the problem must be preventive by objective education to the people. 
Mrs. Filmer stressed that the spaying services Should be subsidized by 
the City, and she offered the Society's support to the City in any 
activity connected with low cost spaying services and education of 
pet owners to encourage them to take advantage of such services. 

The meeting felt that it was not a matter of the cost involved 
in spaying, which the pet owners avoided, but it was the lack of proper 
education on the importance of animal care and spaying that created the 
overwhelming problem of the ever increasing dog population. 
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(b) On behalf of the Western Federation of Individuals and 
Dog Organization (Fido ) , a newly formed body, Mr. Jerry Presley filed 
a brief. He went on to emphasize that his organization felt there was 
lack of control on the dog situation in the City of Vancouver. He 
supported low cost spaying. He offered the following suggestions for 
the consideration of the meeting: 

(i) Dog Control By-laws to be formulated so as to 
achieve specific objectives and to be practical 

' in terms of available enforcement resources. 

i 

(ii) Education to provide for an increased public 
awareness regarding the responsibilities of 

j the dog owner both to Society and to his dog. 

! Spaying is still an economic way to raise dogs 

and prevent indiscriminate breeding. 

(iii) Co-operation and communication of all people 
concerned with dogs, particularly in the en- 
forcement of by-law. 

(iv) Program Review, through the establishment of 
a permanent, ongoing review process. 

Mr. Presley felt that there should be an escalating scale of 
impounding fees, levied against the owner rather than the dog and 
those owning more than one dog, the fee to be increased with each 

i infraction. 

i 

In the control and enforcement of these by-laws, he felt 
i that the dog control officials should be properly trained in the 
I handling of dogs. In the case of dogs running at large, perhaps 
the use of tranquilizers or dyes should be considered, but in any 
event, the dogs should be captured, and fines imposed on their 
ovmers. 

The meeting felt that there should be some understanding 
between the City and the Courts so that when fines are imposed on owners 
whose dogs have been found roaming at large, or causing a nuisance 
or disturbance, the fines should be more than or equal to that charged 
by the City Pound. 

(c) Mrs. Anna Mumford, representing the Animal Protection 
Institute of America , filed a brief, which stressed the following 

j points: 

I (i) Spaying and Neutering: A clinic where these operations 

I could be performed at reasonable cost in an immediate 

I priority. The service should be subsidized for low- 

income groups on a means test. A suitable pamphlet, 
outlining the advantages of spaying and neutering should 
be enclosed with welfare cheques, tax notices and other 
City Hall mailings to householders. 

(ii) Impounding: Whenever possible, dog owners allowing 

their pets to roam at large should be summoned, accurate 
descriptions of dogs not wearing identification tags 
should be published in the Daily Newspapers. 

(iii) Amateur Breeders: A large number of "Puppy-Mills" are 

operating in Vancouver and throughout the Lower Mainland. 
The owners do not have kennel licenses, the premises 
are not inspected, many are overcrowded and unsanitary. 
The products of the Factories are being advertized for 
sale in pet columns of local newspapers, on bulletin 
boards in laundromats, supermarkets, vererinary hospitals, 
and by other media. The advertizers of the products of 
such illegally operated premises should be tracked down 
I and prosecuted. 
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(iv) Kennels: The definition of a kennel should include 
all premises where dogs are bred and the resulting 
offspring offered for sale. Kennel licenses should be 
raised to whatever level necessary to discourage the 
amateur breeders. 

(v) Pet Shops: A separate category should be established 
for those pet shops which sell dogs, puppies, cats and 
kittens. The license fees for such outlets should be 
raised from the present level to a minimum of $200.00 
per year, the shops should provide City Hall with the 
source of all animals offered for sale. 

(vi) License Fees: All license and kennel fees should be 
placed in a separate fund, allocated to pet population 
control and the subsidization of spaying and neutering 
clinics. 

(d) Dr. S. Hoff of the British Columbia Veterinary Medical 
Association , filed a brief in connection with the population control 
of dogs. The Association felt that more responsible ownership of 
pets must be encouraged, which can be achieved in two ways: 

(i) By a comprehensive education program to make 
the public aware of the problems involved in 
owning a pet and how to minimize them. 

(ii) By an extended municipal control program to 
enforce and encourage the responsible owner- 
ship of pets. 

Dr. Hoff felt that some form of low cost spaying program 
was useful and perhaps this could be accomplished by collecting 
desexing fees at the time the owner acquired the pet and providing 
a voucher, which the owner could use when the pet was of age. He 
further felt that dog licenses should be made more readily available 
to the public and perhaps sold at drug stores, post offices, along 
with some important data on the care of pets and the importance 
of spaying. He felt that periodic dog counts could be made at the 
time of land assessment so that a more up to date figure could be 
obtained. He emphasized, that in order to see that all dogs are 
licensed. Municipalities must carry out a survey of the dog popu- 
lation. Owners should be ticketed for failing to keep their dogs 
under proper control. 

The Poiind Officer advised the meeting that the Department 
was presently in the process of preparing a brochure on the 
increased license fees, which would incorporate the encouragement 
of spaying for their own good and welfare. 

During the discussions of various points raised from the 
briefs presented by different groups, the meeting was convinced that 
Municipalities operating pounds must follow the procedure as operated 
by the B.C. - S.P.C.A., that no female dog be released for adoption 
without first collecting the spaying fees of the animals, from the 
prospective owners. 

After further discussion, it was, 
RECOMMENDED: 

(a) THAT no female dogs be sold from the Pound 

unless they have been spayed or satisfactory 
arrangements have been made to ensure that the 
female dogs will be spayed. 
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Reconmiendations Cont'd 

(b) THAT the Corporation Counsel be requested to 
advise on the required Charter Amendments for 
Vancouver whereby minimum court fines would be 
at least equal to impounding fees. 

(c) THAT a Committee, comprising Dr. Bryson, as 
Chairman, along with representatives from the 
B.C. Veterinary Medical Association and the 

B, C,-S. P. C.A. , be appointed to prepare a brochure, 
from materials and information provided by 
other Cities for distribution to pet owners in 
the City of Vancouver, prior to August 1st, 
1973, when the increased poiind fees and license 
fees become effective. 

(d) THAT the above Committee prepare a further 
brochure incorporating information re: spaying 
services and care of animals, for an overall 
campaign with a view to eradicating the increase 
in unwanted dogs in the lower mainland of 
British Columbia. 

(e) THAT upon completion of the brochure, approval 
of the participating Miinicipalities be sought 
prior to final printing. 

(f) THAT the briefs submitted this day be received. 


The meeting adjourned at 3:20 p.m. 


FOR COUi^CiL ACTION SEE PAGE(S).. .Z£? , -i 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON SOCIAL SERVICES 


July 12, 1973 


A meeting of the Standing Committee of Council on Social 
Services was held on Thursday, July 12, 1973 at approximately 
3:45 p.m. in the No. 1 Committee Room, third floor. City Hall. 

PRESENT ; Alderman Rankin (Chairman) 

Alderman Linnell 
Alderman Marzari 

ABSENT ; Alderman Hardwick 

CLERK ; M. Kinsella 

The Minutes of June 21, 1973 were adopted. 
RECOMMENDATION 

1 . Recreational Facilities - Raymur Place 

Council on May 15, 1973 approved the recommendation of the 
Standing Committee on Social Services that the Director of Social 
Planning enter into negotiations with the Federal and Provincial 
Governments on cost sharing of both capital and operational costs 
of the Raymur Place Recreational building. On May 31, 1973, the 
Director of Social Planning advised your Committee that the 
senior Governments had agreed to fund the capital costs of the 
following facilities within the recreational building; 


Foyer (offices) 

360 

sq.ft. 

Workshop 

1,275 

II 11 

Back Porch (play area) 

500 

II 11 

Pantry (co-op) 

2,000 

II II 

Teen Rec . Room 

400 

II II 

Library - Study 

400 

II II 

Lounge - Snack Bar 

500 

II II 


5,435 



In addition, the senior Governments agreed to provide day- 
care space to the extent of 1,000 sq.ft. indoors and 2,250 sq.ft. 
outdoors. The Federal and Provincial officials did not agree to 
share capital costs of the basement activity room (3,800 sq.ft.) 
or the central meeting room (living room) - 1,600 sq.ft. 

Council on June 12, 1973 approved the following recommenda- 
tions of the Committee; 

A. Endorse the above memorandum of the Director of Social 
Planning with respect to Provincial and Federal govern- 
ment acceptance of responsibility of 5,435 sq. ft. of the 
proposed Ray-Cam recreational building. 

cent ' d .... 
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Clause No. 1 (cont'd) 

B. Authorize the Chairman of the Standing Committee on Social 
Services to enter into negotiations with the Minister of 
Municipal Affairs with respect to the two senior levels of 
government accepting financial responsibility for the 
1,600 sq.ft. of space (living room) required for the Central 
Meeting Rooms. 

C. Authorize the Standing Committee on Social Services to 
discuss with Ray-Cam representatives, the Director of the 
Boy's Club in the area and the Director of Strathcona 
Neighbourhood Centre, the need for the basement gymnasium 
(3,800 sq. ft.) (Both these latter facilities have gymnasia.) 

With respect to (B) above, the Chairman advised that he has 
requested a meeting with the Minister of Municipal Affairs but has 
not yet received a reply. 


The main purpose of today's meeting was to review the need 
for the basement activity room in view of the fact that both the 
Gibbs Boy's Club and the Strathcona Community Centre have gym- 
nasia. Mr. P. Lee, Gibbs Boy's Club, and Mrs. M. Shigehiro 
Strathcona Community Centre, explained the various programmes and 
activities offered by the respective facilities and the extent to 
which these are used by the community. Both Mr. Lee and Mrs. 
Shigehiro stated that their buildings, and the gymnasia in par- 
ticular, are being fully utilized, in fact both organizations 
have a need for additional recreational space and neither the 
Gibbs Boy's Club nor the Strathcona Community Centre can provide 
space for impromptu play or non-league games. 

By means of a model, representatives from Ray-Cam and their 
architect illustrated the proposed lay-out of the living room 
and the activity centre. The activity centre would be located 
in the basement area and is seen as a rectangular room approxi- 
mately 70' X 50' with 1/3 of the area raised above the floor and 
covered with a lower ceiling — this raised area could be used 
as a play area for toddlers and young children. The Ray-Cam 
representatives emphasized that this is an activity centre and 
not a gymnasium and it is mainly intended for impromtu games 
such as volleyball, basketball, badminton, floor hockey, etc. 
The Ray-Cam organization has applied to the Vancouver Foundation 
and to the Kiwanis for grants towards the capital costs of the 
living room and the activity centre, but to date have had no 
response. The Chairman suggested that they continue their efforts 
to obtain funding from these sources. There was discussion of the 
possibility of funding the community activity centre through the 
Community Recreation Facilities Fund Act which has recently been 
introduced by the Province . Your Committee 

RECOMMENDS that Council 

A.(i) Endorse in principle the need for a community activity 

centre of approximately 3,800 sq.ft., plus storage space, 
to be located on the lower level of the proposed Ray-Cam 
recreational building; 
(ii) Authorize the Chairman of the Standing Committee on Social 
Services to enter into direct negotiations with the appro- 
priate Provincial officials on funding of the community 
activity centre under the Community Recreation Facilities 
Fund Act; 

cont ' d .... 
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Clause No. 1 (cont'd) 

B. Endorse in principle the need for a living room (Central 
Meeting Room) of approximately 1,600 sq.ft. to be located 
on the main floor of the Ray-Cam recreational building. 

(Attached for information is a copy of the preliminary design 
programme for the living room and the basement recreation 
centre, Ray-Cam recreational building.) 


INFORMATION 


2. New North Service Area Office, Commercial and Grant 
Streets for Health, Welfare & Rehabilitation, Pro- 
bation — Progress Report 

As requested by your Committee on June 14, 1973, the Manage- 
ment team of the North Service Area office met with your Committee 
to report on progress to date. Dr. K. Saunders, Chairman of the 
Management Executive Committee, presented a brief report of the 
planning to date, as well as details of the various committees 
which have been established. The Management Team is comprised 
of representatives of the three departments which will occupy the 
building, i.e. Health, Welfare and Probation Services, as well as 
the Administrative Analyst. There is an Executive Committee com- 
posed of five members of the Management Team, with Chairmanship to 
rotate on a six month basis. The Standing Committees are: 

(i) Personnel 

(ii) Staff Facilities and Social Functions 

(iii) Scheduling of Rooms 

The Executive Committee is charged with 

(i) Day to day management 

(ii) Liason with committee of dept. heads 

(iii) Staff in-service orientation 

(iv) Community liason 

(v) Publicity 

(vi) Research and evaluation 

Progress to Date ; 

(a) Personnel 

one information receptionist, three telephone operators, 
and two building maintenance men have been hired. The 
Information Receptionist is receiving orientation to all 
the involved departments and the community. 

(b) Scheduling of Rooms and Parking 

a time table has been drawn up and room scheduling is 
proceeding satisfactorily. A plan for parking is 
scheduled for completion by August 1st. 

Currently Being Planned 

(a) In-service Orientation of Staff 

(b) Citizen participation through a citizen advisory group 
composed of representatives of area councils and other 
citizen groups . 

cont ' d .... 
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Clause No. 2 (cont'd) 

(c) Research and evaluation programme — possibly through 
the Health Department. 

Following further discussion with the representatives of the 
Management Team, your Committee 

RESOLVED to receive the progress report of the North Service Area 
Management Team and request that they be given a periodic progress 
reports on the management of the North Service Area Facility. 


The meeting adjourned at approximately 4:45 p.m. 


FOR COO 


iiiClL ACTIOM SEE PAGE[S)/f .S' f--. 


REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON SOCIAL SERVICES 

July 19, 1973 

A meeting of the Standing Committee of Council on Social 
Services was held on Thursday, July 19, 197 3 at approximately 
3:55 p.m. in the No. 1 Committee Room, third floor. City Hall. 

PRESENT: Alderman Rankin (Chairman) 

Alderman Hardwick 
Alderman Linnell 
Alderman Marzari 

ALSO PRESENT: Mr. J. Denofreo, Executive Assistant 

Minister of Human Resources 

CLERK: M. Kinsella 

The Minutes of June 21, 1973 were adopted. 
RECOMMENDATION 

1. Grant Request: Vancouver Status of Women 
Council, Transition House 

A delegation from the Transition House Committee, Vancouver 
Status of Women Council, submitted for consideration a grant request 
with respect to their Transition House project. The group speci- 
fically requested a grant of $1,667.12 per month for 12 months to 
cover the following items: 

Two salaries $867.00 

Employer contributions 60.12 

House rental 450.00 

Hydro 50.00 

Telephone 25.00 

Office Supplies 15.00 

Household Maintenance 150.00 

Reserve for Contingencies 50.00 

$1667. 12 per month 

The total estimated budget is $4,155.00 per month and the delegation 
stated they hqDe to fund the balance of $2,487.88 with grants from 
private agencies and the Provincial Government. They have been in 
touch with the Minister of Human Resources on this matter, but have 
not received any firm commitment from him. Mr. Denofreo stated the 
Department of Human Resources is currently co-ordinating all grant 
submissions received by them and is in the process of establishing 
a system to deal with these requests. 

The delegation stated that "Transition House" would provide a 
place to stay for women with children who have difficulties main- 
taining themselves while undergoing a major change in their lives, 
e.g. women in the process of separation, divorce, maintenance and 
custody problems; mothers who are faced with crisis such as a vio- 
lent drunken husband or needing emergency housing because of evic- 
tion or demolition of cheap housing. One house could provide four 
mothers with children with accommodation up to a period of one 
month and would offer the following services: 

(i) 24 hour reception and phone-line service 

(ii) Room, board and child-care 

(iii) Assistance with job and house hunting 

(iv) Counselling and referral to Community agencies such 
as Y.W.C.A.'s single parent homes, legal aid. 
Children's Aid Society, etc. 


cent ' d 
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The Delegation stated that they had approached existing Social 
Service Agencies in Vancouver to establish this service, but none 
of them are in a position to do so at the present time. The only 
facility for women with children in the City of Vancouver is the 
Catharine Booth Home which is not sufficient to meet the need. 
The Crisis Centre provide an emergency over-night bed service for 
both men and women and a baby would be accepted with a mother only 
on rare occasions. A survey of various agencies in the City in- 
dicates that there is a great need for a service such as the 
"Transition House". 

Mr. McFarlane, Children's Aid Society, and Mr. McDaniel, 
Catholic Family & Children's Society, support the need for a faci- 
lity for women with children. The Children's Aid Society has an 
emergency fund to provide shelter for women with children, usually 
in motels or hotels, but suitable accommodation is not always 
available, particularly in the Summertime. Lack of suitable 
emergency accommodation can result in the mother and child (ren) , 
being separated from each other for a period of time. 

Further discussion ensued and your Committee 

RECOMMENDS that Council 

A. approve in principle the need for a facility for women in 
the following situations (as outlined in the attached 
brief from the Status of Women Council) 

(i) Women on their own with children to support who are 
in the process of separation, divorce, maintenance 
and custody problems; 

(ii) Mothers who are faced with crisis such as a violent 
drunken husband who threatens either themselves or 
their children; 

(iii) Mothers needing emergency housing because of 
eviction or demolition of cheap housing. 

B. refer the brief from the Status of Women Council to the 
Director of Social Planning for review and report back to 
the Standing Committee on Social Services as soon as pos- 
sible, such report to include details of possible funding, 
provision of housing, auspices , etc. 

C. authorize the Chairman of the Standing Committee on Social 
Services to enter into negotiations with the Minister of 
Human Resources with respect to cost sharing of the proposed 
Transition House programme. 

(Members of the Transition House Committee will be present in the 
Council Chamber when this matter is being considered by Council 
to answer any questions with respect to their submission.) 

2 . MacLean Park Self-Help, Development and 
Communication Centre - Grant Request 

Your Committee had for consideration a brief submitted by the 
MacLean Park Self-Help, Development and Communication Centre 
requesting a grant of $3,330.00 to provide the following services: 


cont ' d 
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$900 

.00 

Senior Citizens ' Programme 

360 

.00 

Concession, Teen centre and furnishing for same 

600 

.00 

Various Family and Children's activies 

750 

.00 

Transportation for various outing through- 



out the Summer 

420 

.00 

Information centre. Newsletter, plus addi- 



tional furnishings for this centre 

300 

.00 

Telephone, typewriter, misc. office expenses 

$3330 

.00 



The Centre provides an administration and information centre for 
the residents of MacLean Park, recreation programmes for Senior 
Citizens, Teenagers, and families. 

Mr. R. Young, Social Planning Department, supported the request 
of the Association for a grant of $3,330.00. The Social Planning 
Department consider the MacLean Park proposal is somewhat similar 
to the Ray-Cam proposal, previously approve in principle by the 
Social Service Committee and City Council. MacLean Park, like 
Raymur, is a large Public Housing Project (459 units) which scale 
is totally uncomplementary to the surrounding community. Socially, 
economically, and culturally it is unrelated to the Chinese single 
family neighbourhood in which it is located. In design the housing 
project looks into itself on inner courtyards and has no front to 
the street. Whatever the surrounding recreational facilities, it 
has been apparent in similar situations that on site supplementary 
programs preferably run by the tenants themselves are necessary. 

Mr. Young also stated that the MacLean Park proposal does 
not call for the provision of a physical facility. They have 
already negotiated for adequate space within the project to be 
provided by B.C.H.M.C. The need at this time is for funds to 
program this space . 

The MacLean Park Self-Help, Development and Communication 
Centre Association has successfully operated an information ser- 
vice within the project for the past six months. The Social 
Planning Department feels that they will be able to carry out the 
programs detailed in their brief. 

Your Committee 

RECOMMENDS that Council 

A. approve a grant of $3,330.00 for 1973 to the MacLean Park 
Self-Help, Development and Communication Association 


B. instruct the Director of Social Planning to make represen- 
tation to the Federal-Provincial partnership to 

(i) have the MacLean Park Self-Help, Development and 
Communication program recognized as an integral 
part of the operating budget for the MacLean Park 
project and the cost shared on the same basis; 

(ii) investigate the possibility of Federal-Provincial 
cost sharing of all similar recreation projects in 
public housing projects on a policy basis. 


The meeting adjourned at approximately 4:55 p.m. 

fOR COUJfCiL ACTION SEE PAGE(S) .../.?.?„. 
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CITY OF VANCOUVER 


SPECIAL COUNCIL - July 19. 1973 


A special meeting of the Council of the City of Vancouver 
was held on Thursday, July 19, 1973 in No. Committee Room, 
at 1,30 p.m. 


PRESENT ; Mayor Phillips 

Aldermen Bowers, Hardwick, Linnell, Marzari, 
Pendakur, Rankin and Volrich. 

ABSENT : Aldermen Gibson, Harcourt and Massey 

CLERK TO 

THE COUNCIL; M. James 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Bowers, 
SECONDED by Aid. Volrich, 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- Carried Unanimously 

Blocks 51, 61 and 71 

Council previously had at "In Camera" session received 
a report reference from Arthur Erickson on the proposal for 
the development of the Provincial Government office buildings 
on Blocks 51» 61 and 71. Council instructed that a second 
meeting be held for Council to discuss the matter and, on 
the instructions of the Mayor, the meeting was held this day. 

Present was Mr. Kerr of the Department of Public Works and 
Mr. Bing Tom from the firm of Arthur Erickson. Mr. Tom, 
with a series of diagrammatic plans and perspectives explained 
in detail the proposed development as designed by their firm. 

Block 51 (the present Courthouse site) would be converted 
from its present Governmental use to civic uses. The present 
Courthouse would be vacated by the coiirts and would house a 
civic information centre and other public-oriented spaces and 
would have built on the south side an extension which would 
house the Vanouver Art Gallery. The annexe to the Courthouse 
would be converted to a small Opera House, seating approximately 
400. The present courts of the Courthouse lying along Robson 
and Howe streets would be excavated to provide a sunken court for 
th'e display of sculpture. This smken court would extend 
under Robson Street to another sunken court at the north portion 
of Block 61. Robson Street would either be closed between 
Howe and Hornby or be a causeway with commercial retail 
facilities underneath. The architect recommended that these 
commercial facilities be fo cussed on foods and the development 
of a multi-national restaurant centre. 

Block 6l would have on its northern half a sunken court 
open space and on the southern half would have Government 
offices and other facilities including a day/child care centre. 
This structure would start at one storey on the northernmost 
end and rise to five stories on the southern end at Smiths 
Street. There would be a sky-walk pedestrian connection 
between the Government office building on 6l and the new 
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provincial courts building on Block 71. The courts building 
on 71 would be approximately 5 stories high and cover 
approximately 90?^ of the site area. There would be a main 
public entrance into the blocks on the north-east corner of 
Nelson and Hornby on Block 71. 

All of the roof-tops of Blocks 6l and 71 were to be 
landscaped and planted and would become "park" areas. 

Mr. Tom advised that in designing this proposal for the 
provincial government the firm had studied traffic and transit 
patterns, pedestrian traffic patterns, problems of access and 
egress to the three separate sites and the general relationships 
between their proposal on this three-block area and the 
surrounding developments or potential developments in the 
blocks adjacent to Blocks 51, 6l and 71. 

The proposal has the follovdng: 

51 F.S.R. - 1.6 Open Space (grade) 33?^ 

61 " - 2.2 " " 25io 

71 " - 3.3 " " 10?S 

During the discussion of various points the following 
observations were made: 

- There was a suggestion made that this proposal would 
have an increase potential of approximately 40^. 

- The staff should be investigating the use of Smithe 
and Nelson Streets as a traffic couplet, to be 
connected with the north end of the replacement for 
the present Connaught Bridge. 

- The staff feel Robson Street should not be closed 
and that pedestrian traffic along Robson Street 
should be assisted. 

- The utilization of the roof parks should be assisted 
by the development of activities in these areas. 

- No consideration was given to underground rapid transit 
in the design. 

- Truck loading may be a problem. 

- The development of the Granville Street transit mall 
should not have too great an effect on traffic on 
Howe and Hornby. 

- The Provincial Grovernment has not yet made any comment 
on this proposal. 

- The means of financing the conversion of Block 51 was 
not commented upon by the architect. 

- The Provincial Government has not yet made any commitment 
on the possible purchase from the City of Block 71. 

- It was noted that the City in purchasing Block 71 
intended to use this purchase as an investment so as 
to be able to buy smaller parcels of land in the 
Downtown area for parks when Block 71 was sold. 
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- The depressed open spaces were questioned and criticized 
as being not appropriate open spaces for people to use in 
the Downtoxvn area. 

- The very large percentage of site coverage on Block 71 
and the height and bulk of the proposed building were 
questioned. 

- It was noted that the one block of open space that 
Block 71 was to provide has been incorporated in the 
design but has been split so that one half block is on 
Block 51 . north of Robson Street and the other half on 
Block 61 south of Robson Street. 

- Council noted that the design proposal has been displayed 
in the public library and comments had been collected. 

The Council, after discussing this whole project of the 
architect and staff members, by general agreement did not take 
any action. 

The Council agreed that another meeting on this topic should 
be held in approximately one month's time and that more detail 
on the project be available. 


Inter-Institutional Policy 
Simulator 


Council at its meeting on June 15 considered a report 
submitted by the Directors of Finance, Social Planning, the 
City Engineer and the Deputy Director of Planning and Civic 
Development. The report requested Council to consider and 
instruct on the continuance of Coiincil support for the final 
two years of this 5-year project. 

The following is an extract from the minute of that date: 

"Moved by Aid. Rankin, 

THAT THE Council do not approve any further 
extension of the HPS project. 

(tabled) 

Moved by Aid. Hardwick, 

THAT this whole subject, including the motion of 
Alderman Rankin, be tabled pending a meeting of the 
Council, sitting in Committee, for the purpose of a 
meeting between members of Coimcil and appropriate 
members of staff to pursue the matter further in 

CARRIED " 

Present at the meeting were staff persons connected with 
the HPS from the University of British Columbia and also 
present were the Department heads concerned with this project. 

The members of Council discussed with the two staff groups 
present the progress of the project to date and its anticipated 
progress over the next two-year period. Four models have been 
developed so far and it was suggested that these models in 
their present state were not of direct benefit to the City. 
The proposed models when completed and interactive would be, 
the staff groups suggested, of value. 

The Council noted that the City will be contributing a 
total of $100,000 over the life of the project in cash and 
approximately $70,000 in staff time. The Regional District 
has contributed in staff time only, a total of approximately 
$50,000. Council noted that at the completion of the project, 
if successfiil, the various models would be of further expense 
as to be valid in the future they would need continuous 
up-dating. 

cont'd .... 
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The Council was advised that the City staff felt the 

project was of benefit and at the end of the project if 

their present opinion was confirmed they would be in a 
position to support its continuation. 

Tabled motion as follows: 

THAT the Council do not approve any further 
extension of the HPS project 

was put and - LOST 


It was agreed by Council that the four department heads 
would report on those models which they felt of greatest 
benefit so that emphasis could be placed in these areas. 

Moved by Aid. Bowers 

THAT the Committee rise and report 

- CARRIED UNANIMOUSLY 

Moved by Aid. Bowers and 
Seconded by Alderman Volrich, 

THAT the Committee's Report be adopted 


Council adjourned at approximately 3.45 p.m. 


The foregoing are Minutes of the Special Council meeting of 
July 19, 1973, adopted as amended on July 31, 1973, 


(Aldermen Hardwick, Pendakur and Rankin 
voted in favour) 


AMENDED 
SEE FAGE./.Z^ 


- CARRIED UNANIMOUSLY 




FOR COUNCIL ACTION SEE PAGE(S)... ZZS, 
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CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 


A Regular meeting of the Council of the City of Vancouver 
was held on Tuesday, August 14, 1973, in the Council Chamber at 
approximately 9:30 a.m. 

PRESENT ; Mayor Phillips 

Aldermen Bowers, Harcourt, Hardwick, 
Linnell, Marzari , Massey, 
Pendakur, Rankin and Volrich. 

ABSENT: Alderman Gibson 


CLERK TO THE COUNCIL: D.H. Little 


PRAYER The proceedings in the Council Chamber were opened 
with prayer. 

'IN CAMERA' MEETING 

The Deputy City Clerk reported one item, being a report from 
the Burrard Inlet Waterfront Committee, would be considered in 
open meeting later this day and a further item would be discussed 
in the 'In Camera' meeting, from the point of view of whether it 
should be retained 'In Camera'. 

ADOPTION OF MINUTES 

MOVED by Aid. Linnell, 
SECONDED by Aid. Volrich, 

THAT the Minutes of the Regular Council mooting (with tho 
exception of the 'In Camera' portion), dated Cfuly 31, 1973, be 
adopted after amending the resolution on Page 16 moved by 
Alderman Volrich re Clause 5 relating to proposed office building - 
northeast corner of Pender and Broughton Streets, to read as follows: 

"THAT the whole matter be deferred pending a further 
report to Council, giving the Council further infor- 
mation on the project, including visual material." 

- CARRIED UNANIMOUSLY. 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Pendakur, 
SECONDED by Aid. Linnell, 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY. 


DELEGATIONS 

It was agreed that the Agenda be varied to hear a delegation 
in respect to improvements to 33rd Avenue between Heather and 
Arbutus Streets. 
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DELEGATIONS (cont'd.) 


^3rd Avenue - 
Heather to Arbutus 

Mr. David H. Campbell, Barrister, appeared on behalf of various 
property owners on 33rd Avenue between Heather and Arbutus Streets 
and read a brief accompanying a petition opposing the City Engineer's 
recommendation as contained in Clause 2, Departmental Report, Works 
and Utility Matters, dated August 10, 1973, in respect of improve- 
ments to 33rd Avenue from Heather to Arbutus Streets, and providing 
for a 42 ft. width pavement. 

After due consideration, it was 

MOVED by Aid. Pendakur, 

THAT the City Engineer be requested to report back, after con- 
sultation with the Planning Department, on a local improvement plan 
to allow local option for street improvement to 32' or 42' taking 
into consideration particularly, intersections with major streets. 

- CARRIED UNANIMOUSLY. 


UNFINISHED BUSINESS 

1. Grant Request - National Youth 
Orchestra Association of Canada 

It was agreed to defer this matter pending the hearing of a 
delegation later this day. 


2. Lease of 2777 and 2779 
Point Grey Road 

On July 17, 1973, the Council deferred the Board of Adminis- 
tration report under date of July 13, 1973 respecting lease of 
2777 and 2779 Point Grey Road. The deferment was to obtain a 
further report on the adequacy of the proposed lease rental. In 
this regard the Board of Administration, by report of August 10, 
1973, submitted a report of explanation from the Supervisor of 
Property & Insurance, substantiating the rental of $600.00 per 
month to Mrs. J. Ames on a month to month basis. 

MOVED by Aid. Bowers, 

THAT the recommendation of the Board of Administration and the 
Supervisor of Property & Insurance contained in the Board of 
Administration report (Property Matters) dated July 13, 1973, be 
approved . 

- CARRIED UNANIMOUSLY. 


COMMUNICATIONS 

1. Withdrawal of Canada's Commitment 
to Expo '74, Spokane, Washington 

The Council received a communication from the Mayor of Castlegar 
drawing attention to the recent decision of the Federal Government 
to withdraw Canada's commitment to Expo '74 to be held at Spokane, 
Washington. It is requested a protest be lodged with the Minister 
of Industry, Trade and Commerce, asking the Government's decision 
be reversed. 

cont 'd 


,1 


Regular Council, August 14, 1973 3 

COMMUNICATIONS (cont 'd . ) 

1. Withdrawal of Canada's Commitment 

to Expo '74, Spokane, Washington (cont'd.) 

MOVED by Aid. Bowers, 

THAT this request be received. 

- Carried Unanimously. 

MOVED IN AMENDMENT by Aid. Volrich, 

THAT the following words be added to the motion of Alderman 
Bowers : 

"and the request from the Mayor of Castlegar be 
endorsed " . 

- LOST. 

(Aldermen Bowers, Harcourt, Hardwick, Pendakur, 
Mayor Phillips and Alderman Rankin voted 
against the motion by Alderman Volrich) 

The motion by Alderman Bowers was put and 

- CARRIED UNANIMOUSLY, 


2 . Landlord and Tenant Law 

The Legal Research Officer for the Law Reform Commission of 
British Columbia enclosed an advertisement being published in 
the B.C. Newspapers respecting Landlord and Tenant Law. This 
newspaper advertisement invites views from municipal and local 
bodies on various aspects of the subject, advising submissions 
should be received not later than August 31, 1973. 

The Mayor reported that the Rental Accommodation Grievance 
Board is desirous of submitting a brief to Council on the subject. 

MOVED by Aid. Hardwick, 

THAT the report of the Rental Accommodation Grievance Board 
on the subject be submitted to Council at the same time the 
Standing Committee on Social Service Matters will be reporting 
on the general question. 

- CARRIED UNANIMOUSLY. 


3. Delegation Request re Installation 
of Drinking Fountain and Public 
Washrooms: Gastown Area 


The Council received a request from Messrs. Hawke and McDormott 
requesting the opportunity of appearing before Council on the in- 
stallation of a drinking fountain and public washrooms in the 
Gastown area, preferably on Water Street or in Maple Tree Square. 

MOVED by Aid. Harcourt, 

THAT suitable arrangements be made to hear the delegation, 

- CARRIED UNANIMOUSLY. 


4. Burrard Inlet Waterfront Study 
and Terms and Conditions of 
Federal Contribution 


The Council received the following letter from the Minister 
of State Urban Affairs under date of July 31, 1973: 


cont 'd 
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4. Burrard Inlet Waterfront Study 
and Terms and Conditions of 
Federal Contribution (cont 'd . ) 


"In recent months, officials of this Ministry 
and the City of Veuncouver have developed Terms of Ref- 
erence for a study of the Burrard Inlet Waterfront from 
Stanley Park to Main Stxreet. The basis of our agreement 
is contained in a memorandum dated April 3 from Alderman 
V. Setty Pendakur to the City Council's Special Committee 
re Burrard Inlet Waterfront. This memorandum, and the 
Terms of Reference set out in an Appendix, received my 
approval in a telegram that I sent to you on April 6. 

I atn How pleased to inform you that Treasury 
Board has approved a federal contribution of $51,500.00 
to assist in this study. This contribution will be made 
to the City of VeUicouver, subject to your agreement to 
the attached Terms and Conditions. As these Terms and 
Conditions are essentially those specified in the Appendix 
to Alderman PendjJcur's memorandum, I trust that you will 
find them acceptable. 

In recent weeks the study preparations have 
taken a significant step forward, through the appoint- 
ment of Mr. Dick Mann as Project Manager. In accordance 
with Alderman Pendakur "s memorandum, I believe that Mr. 
Mann should be responsible to the Joint Steering Committee 
(Appendix, para. 'C*) and that day-to-day responsibility 
for directing his work should be in the hands of the 
Director of Planning of the City (as provided for in 
para. 'D'). 

As soon as I have your agreement to these 
matters, I shall arr2mge for the transfer to the City 
of the federal contribution. I look forward to seeing 
the results of the study, and even more to the adoption 
of imaginative plcins for waterfront redevelopment based 
on this joint enterprise. " 

MOVED by Aid. Pendakur, 

THAT the Mayor be authorized to express the Council 's agreement 
as requested by the Minister. 

- CARRIED UNANIMOUSLY. 

(Attached Terms and Conditions on file in the City 
Clerk's Office) 


5. Park and Tilford Trophy 
re Beautif ication 


By letter of August 10, 1973, advice was received from the 
Park & Tilford Trophy Public Relations Officer that an award of 
merit would be presented early in October to the Mayor of Vancouver 
in connection with Vancouver's community beautif ication entry. 

MOVED by Aid. Bowers, 

THAT this information be received. 


- CARRIED UNANIMOUSLY. 
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COMMUNICATIONS (cont'd.) 

6. Sunday Horse Racing: 
B.C. Jockey Club 

A request was received from the B.C. Jockey Club that the 
City Council approve the Jockey Club proposal to hold horse 
races on Sundays during the period of the Pacific National 
Exhibition, i.e. August 19, 26th and September 2nd, 1973. 

MOVED by Aid. Bowers, 

THAT the Council inform the B.C. Jockey Club and the 
Provincial Government that the City of Vancouver has no objection 
to this proposal of the B.C. Jockey Club. 

- CARRIED. 
(Alderman Rankin voted against the motion) . 


7. Pacific National Exhibition: 
Board of Directors 


By letter dated August 14, 1973, the Mayor recommended the 
following five members of Council be appointed to the P.N.E. 
Board of Directors: 

Mayor Phillips 
Alderman Bowers 
Alderman Linnell 
Alderman Pendakur 
Alderman Volrich 

MOVED by Aid. Pendakur, 

THAT the Mayor's recommendation be approved and the afore- 
mentioned members of Council be appointed to the Pacific National 
Exhibition Board of Directors accordingly. 

- CARRIED. 
(Alderman Rankin voted against the motion) . 


BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS 

A. BOARD OF ADMINISTRATION, 

General Report, August 10, 1973 

WORKS & UTILITY MATTERS (August 10, 1973) 

The Council considered this report which contained clauses 
1 to 3 identified as follows: 

01. 1: Water Main Installation - 1973 Capital Budget 
CI. 2: Water Main Installation - 1973 Capital Budget 
CI. 3: Shinerama '73 for Cystic Fibrosis 

The Council took action as follows: 

Clauses 1 and 2 

MOVED by Aid. Harcourt, 

THAT the recommendations of the Board of Administration and 
the City Engineer as contained in these clauses, be approved. 

- CARRIED UNANIMOUSLY. 


cont 'd 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd.) 

WORKS & UTILITY MATTERS (cont'd.) 

Clause 3 - Shinerama '73 
for Cystic Fibrosis 


After considering the report of the City Engineer contained 
in Clause 3, it was 

MOVED by Aid. Bowers, 

THAT permission be granted to the Student Association of the 
B.C. Institute of Technology and the Nursing Students of St. 
Paul's and Vancouver General Hospitals to hold, for charitable 
purposes, a Shinerama or Shoe Shine day, Thursday, September 20, 
1973, on City street allowance, subject to the following con- 
ditions: 

(a) Provision of adequate insurance coverage satis- 
factory to the Corporation Counsel indemnifying 
the City against all possible claims which may 
result from the Shinerama. 

(b) That six foot clearance in the downtown area, 
and four foot clearance in the residential 
areas, be available for free movement of 
pedestrians along the sidewalks. 

- CARRIED UNANIMOUSLY. 

FINANCE MATTERS (August 10, 1973) 

The Council considered this report which contained six 
clauses identified as follows: 

CI. 1: Investment Matters (Various Funds) June 1973 
CI. 2: Board of Parks & Public Recreation - Kates, 

Peat, Marwick & Co. 'Overview' Report 
CI. 3: Grant Equal to Taxes - Vancouver Neurological 

Centre 

CI. 4: Parks Board - New and Non Recurring 

Items 1973 Revenue Budget 
CI. 5: Luncheon - Law Enforcement and 

Criminal Justice Analysts 
CI. 6: Grant Request - Canadian Institute 

of Surveying 

Action was taken as follows: 

Clause 1 - Investment Matters 
(Various Funds) June 1973 


MOVED by Aid. Bowers, 

THAT the recommendation of the Board of Administration and 
the Director of Finance as contained in this clause, be approved. 

- CARRIED UNANIMOUSLY. 

Clause 2 - Board of Parks and Public 
Recreation - Kates, Peat, Marwick &. Co. 
'Overview' Report 


; MOVED by Aid. Bowers, 

THAT recommendations 1 and 2 of the Board of Adminis trationrepor- 
\ as set out in this clause be approved on the understanding that 

f the report of the Director of Personnel Services will be received 

within one month. 

FURTHER THAT the City Council offer to the Park Board, a 
s' seminar on programme budgeting and the setting of objectives 

at a cost not to exceed $1,000.00. 

j - CARRIED UNANIMOUSLY. 

1 


cent 'd 
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BOARD OF ADMINISTRATION. DEPARTMENT OTHER REPORTS (cont'd.) 

FINANCE MATTERS (cont'd.) 

Clause 3 - Grant Equal to Taxes - 
Vancouver Neurological Centre 

MOVED by Aid. Hardwick, 

THAT recommendation (1) of the Director of Finance set out 
at the conclusion of this clause, be approved, and the Council 
re-affirm its policy accordingly. 


- CARRIED UNANIMOUSLY. 


MOVED by Aid. Hardwick, 

THAT no action be taken on recommendation (2) by the Director 
of Finance and quoted at the conclusion of this clause and relat- 
ing particularly to request for further financial assistance. 

- CARRIED. 

(Alderman Marzari voted against the motion) . 


Clause 4 - Parks Board - New and Non 
Recurring Items 1973 Revenue Budget 

In this clause, the Director of Finance sets out items 
approved by the Park Board in the amount of $239,500 for new and 
non recurring items in the Park Board budget. 

MOVED by Aid. Bowers, 

THAT this clause be received for information. 

- CARRIED UNANIMOUSLY. 


Clause 5 - Luncheon - Law Enforcement 
and Criminal Justice Analysts 


In this clause, the City Clerk advises of a request from the 
Law Enforcement and Criminal Justice Analysts, that the Council 
grant funds not exceeding $180.00 to provide a luncheon on 
September 8, 1973 for those attending the regional meeting. 

MOVED by Aid. Bowers, 

THAT approval be given to this request. 

- CARRIED 
BY THE REQUIRED MAJORITY. 

(Aldermen Linnell and Marzari voted against the motion) . 


Clause 6 - Grant Request - Canadian 
Institute of Surveying 

The City Clerk advised of a request from the Canadian Institute 
of Surveying, that the City give financial support to the 67th 
Annual meeting of the Institute to be held in Vancouver April 
2 - 5, 1974. 

MOVED by Aid. Bowers, 

THAT no action be taken on this request. 

- CARRIED UNANIMOUSLY. 

PERSONNEL MATTERS 

MOVED by Aid. Hardwick, 

THAT the Board of Administration report (Personnel Matters) , 
dated August 10, 1973, with respect to Salary and Classification 
Review - Three Positions, Queen Elizabeth Theatre, be approved. 


- CARRIED UNANIMOUSLY. 
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PRESENTATION: RETIREMENT OF 
MR. RONALD THOMPSON 


The Council acknowledged the retirement from the position 
of City Clerk of Mr. Ronald Thompson who joined the staff of 
the City Clerk's Office in 1936 and was appointed City Clerk 
in 1945. It was 

MOVED by Aid. Linnell, 

WHEREAS Ronald Thompson joined the staff of the City 
of Vancouver as a clerk on March 25th, 1936, and attained 
the position of Principal Clerk on September 2nd, 1943; 

AND WHEREAS Ronald Thompson was appointed City Clerk 
on April 17th, 1945; 

AND WHEREAS on September 29th, 1973, he will be retiring 
from the City Service; 

THEREFORE BE IT RESOLVED THAT on this fourteenth day of 
August, Nineteen Hundred and Seventy- three, the Council of 
the City of Vancouver be, and is hereby recorded as extending 
to : 

RONALD THOMPSON 

sincere and grateful appreciation, thereby commending him for 
his thirty-seven years of continuous, loyal and devoted service. 

- CARRIED UNANIMOUSLY. 


Alderman Linnell then presented a corsage to Mrs. Thompson, 
The Mayor in commending Mr. Thompson for his years of faithful 
service, also acknowledged other members of the family who were 
present and presented Mr. Thompson with a gift on behalf of the 
members of City Council. 

Mr. Thompson responded with thanks. 


At this point the Council recessed at approximately 
10;50 a.m. to reconvene 'In Camera' at approximately 
11:15 a.m. and reconvened in the Council Chamber at 
2:00 p.m. 
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The Council reconvened in the Council Chamber at approximately 
2:00 p.m. still in Committee of the Whole, Mayor Phillips in the 
Chair, and the following members present: 

PRESENT : Mayor Phillips 

Aldermen Bowers, Harcourt, Hardwick, Linnell, 
Marzari, Massey, Pendakur, Rankin 
and Volrich 

ACKNOWLEDGEMENT 

The Mayor acknowledged the presence in the Council Chamber 
of Japanese students who are part of the Canada-United States- 
Japan Exchange Program as sponsored by Lions Clubs. 

DELEGATIONS AND UNFINISHED BUSINESS (cont'd) 

Grant Request: National Youth 
Orchestra Association of Canada 

Mr. J. H. Dayton and Mr. S. Smith appeared before Council and 
submitted a brief in support of request for a grant equal to the 
rental of the Queen Elizabeth Theatre in respect of four performances 
of the National Youth Orchestra. The rental is estimated at $3,000. 

After due consideration, it was 

MOVED by Aid. Volrich, 

THAT this grant request be approved subject to 

(a) a financial statement being submitted to Council following 
the performances 

(b) one-third of the Theatre's seats being reserved and made 
available for needy persons and other deserving groups 
in the community. 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 

Property Required for Britannia Community 
Services Centre: 1641 & 1643 William St. 
(Messrs. Pui Wong and P. Colapinto) 


Mr. P. Colapinto and Mr. Pui Wong appeared expressing disapproval 
of the offer made by the City for their property at 1641 and 1643 
William Street required in connection with the Britannia Community 
Services Centre. The request is made that they be given the 
opportunity of obtaining similar houses in a similar location, 
and it is stated the City's offer does not enable them to do this. 

In this regard, the Board of Administration under date of 
August 13, 1973, submitted a report from the Supervisor of Property 
and Insurance reviewing the details of negotiations with these 
owners and advising of the current situation in regard to the 
Centre. Information in connection with award of contract for the 
Centre is referred to in the report and indicates action is imminent. 

MOVED by Aid. Rankin, 

THAT further consideration of this whole matter be deferred to 
an 'In Camera' session of Council later this day. 


- CARRIED UNANIMOUSLY 
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DELEGATIONS AND UNFINISHED BUSINESS (cont'd) 

Proposed Office Building: N/E Corner 
of Pender and Broughton Streets 

On July 31, 197 3, the Council instructed that a further 
report be given to Council on the proposed office building at 
the north-east corner of Pender and Broughton Streets to provide 
additional information including visual material. 

On July 31, 1973, the Council had before it a report from the 
Deputy Director of Planning and Civic Development under date of 
July 27, 1973, dealing particularly with the aspect involved of 
a low profile building versus a tall building dealing particularly 
with the amenity factor. 

In this regard, the Council viewed some visual material as 
introduced by the Deputy Director of Planning. After due 
consideration, it was 

MOVED by Aid. Hardwick, 

THAT the principle defined in the Deputy Director of Planning 
and Civic Development report, i.e. taller and narrower buildings 
in the area, be approved, and in the case of the particular 
proposed application for the northeast corner of Pender and 
Broughton Streets, these be as narrow a frontage as possible on 
Pender Street. 

- CARRIED UNANIMOUSLY 

BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

BOARD OF ADMINISTRATION 
General Report, August 10, 197 3 
(continued) 


PROPERTY MATTERS (August 10, 1973) 

The Council considered this report which contains clauses 
1 to 4 identified as follows: 

CI. 1: Sale of City Lots 1 & 2 etc: N/E Corner of Marine 

Drive and Laurel Street 
Cl. 2: Acquisition for Britannia Community Services 

Centre: 936 Cotton Drive 
Cl. 3: Acquisition for Public Housing for Single People: 

545 East Cordova Street 
Cl. 4: Acquisition for Public Housing for Single People: 

527 East Cordova Street 

Action was taken as follows: 

Clause 1 - Sale of City Lots 1 & 2 etc: 
N/E Corner of Marine Drive and 
Laurel Street 


In connection with this clause, it was 

MOVED by Aid. Pendakur, 

THAT these lots be sold to the abutting owner of Lots 4 to 6 
as referred to in the Supervisor of Property and Insurance's report 
and the recommendations in his report noted as (A) and (B) be 
approved . 

- CARRIED 

(Alderman Marzari voted against the motion) 
Clauses 2, 3 and 4 

MOVED by Aid. Pendakur, 

THAT the recommendations of the Board of Administration and 
the Supervisor of Property and Insurance contained in these clauses, 
be approved . 

- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHFR REPORTS (cont'd) 

B. DEPARTMENTAL REPORT 

General Report, August 10, 197 3 

WORKS AND UTILITY MATTERS (August 10, 1973) 

The Council considered this report which contains three clauses 
identified as follows: 


Cl. 1: Revised Rate Schedule for Refuse By-law 
Cl. 2: 3 3rd Avenue - Heather to Arbutus 
Cl. 3: Introduction of New Bus Service 


Action was taken as follows: 

Clause 1 - Revised Rate Schedule 
for Refuse By-law 

MOVED by Aid. Bowers, 

THAT the recorranendations of the City Engineer and the 
Director of Finance contained in this clause, be approved. 

- CARRIED 

(Alderman Marzari voted against the motion) 

Clause 2 - 3 3rd Avenue - 
Heather to Arbutus 


For Council action on this clause, see page 2. 


Clause 3 - Introduction of 
New Bus Service 


MOVED by Aid. Hardwick, 

THAT the recommendations of the City Engineer contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY 

BUILDING & PLANNING MATTERS (August 10, 1973) 

The Council considered this report which contains clauses 
1 to 11 identified as follows: 


Cl. 

1: 

Cl. 

2 : 

Cl. 

3 : 

Cl. 

4 : 

Cl. 

5 : 

Cl. 

6: 

Cl. 

7 : 

Cl. 

8 : 

Cl. 

9 : 

Cl. 

10: 

Cl. 

11: 


Rezoning: S/S East 14th Avenue between Quebec 
and Main Streets 

Density of Development - Vancouver Centre 
Rezoning: 3150 Rosemont Drive, S/S of Rosemont 
Drive, East of Kerr Road 

Development Permit Application No. 62977 - 
2886 Granville Street 

Rezoning: N/S West 6th Avenue between Balsam 
and Larch 

Building Line - N/S 37th Avenue from the East Property 
Line of Eraser to the West Property Line of Inverness 
Sign By-law: Proposed Granville Street Transit Mall 
Development Permit Application No. 63226 - 
6506 Victoria Drive 

Development Permit Application No. 55924 - 
Sands Motor Hotel 

Rezoning: S/S Franklin between Kaslo and Renfrew 
Plus 144' on Hastings Street 

Proposed Open Space at N/E Corner of Thurlow and 
Hastings Streets. 


Action was taken as follows: 


cont 'd. . . . 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 


BUILDING AND PLANNING 
MATTERS (cont'd) 

Clauses 1, 4, 6 and 7 

MOVED by Aid. Bowers, 

THAT the recommendations of the Deputy Director of Planning 
contained in clauses 1, 4 and 6 and the recommendations of the 

Deputy Director of Planning and the Director of Social Planning 
contained m clause 7, be approved. 

- CARRIED UNANIMOUSLY 

Clause 2 - Density of Development: 
Vancouver Centre 


MOVED by Aid. Bowers, 

THAT the recommendation of the Deputy Director of Planning 
be approved after amendment as follows : 

"That the Floor Space Ratio be reduced from 10.51 by the 
deletion of the two additional floors of parking that 
had been requested, but that the City reserve the right 
to require of the developer within one year the additional 
floors of parking or a cash payment in lieu thereof." 

- CARRIED UNANIMOUSLY 

Clause 3 - Rezoning Application: 

3150 Rosemont Drive (Kopernik Foundation) 

MOVED by Aid. Hardwick, 

THAT the recommendation contained in the clause by the Deputy 
Director of Planning and Civic Development referring the application 
to a Public Hearing, be approved, and the communication from the 
M. Kopernik Foundation enclosing signatures of neighbours in 
agreement with the application, be received. 

- CARRIED UNANIMOUSLY 

Clause 5 - Rezoning: N/s West 6th Avenue 
between Balsam and Larch Streets 

In considering this clause, it was noted that A.W. Goodrich 
Company Ltd. has requested an opportunity to appear before 
Council, and therefore, it was 

MOVED by Aid. Bowers, 

THAT this delegation request be approved. 

- CARRIED UNANIMOUSLY 

Clause 8 - Development Permit 

Application No. 63226: 6506 Victoria Drive 

This clause relates to the Development Permit application to 
demolish existing gasoline service station and construct a new 
self-serve gasoline service station on the site. 

It was reported that the Standing Committee on Civic 
Development would be reporting on the policy question involved 
in the matter of self-serve gasoline service stations, and therefore 
it was 

MOVED by Aid. Rankin, 

THAT further consideration of this clause be deferred pending 
a report from the Civic Development Standing Committee 
on policy re self-serve gasoline service stations. 

- LOST 

(A tie vote having 
resulted) 

(Aldermen Bowers, Pendakur, Mayor Phillips, Aldermen 
Massey and Volrich voted against the motion) 

cent 'd . . . . 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHFR REPORTS (cont'd) 

BUILDING AND PLANNING 
MATTERS (continued) 

Clause 8 - Development Permit Application 
No. 63226: 6506 Victoria Drive (continued) 

MOVED by Aid. Bowers, 

THAT the recommendation of approval as submitted by the 
Planning Department and contained in this clause, be approved. 

- LOST 

(A tie vote having 
resulted) 

(Aldermen Harcourt, Hardwick, Linnell, Marzari and 
Rankin voted against the motion) 

(No further action was taken on this application) 

Clause 9 - Development Permit Application 
No. 55924: Sands Motor Hotel 


MOVED by Aid. Rankin, 

THAT the whole matter be deferred for a full report reference 
at which time delegations be heard from the West End Planning Team 
and any other concerned parties in respect of the proposal. 

- CARRIED UNANIMOUSLY 

Clause 10 - Rezoning: S/S Franklin between 
Kaslo and Renfrew Plus 144' on Hastings St. 

The Deputy Director of Planning and Civic Development reported 
on an application received from Mr. L.G. Dirassar for a Zoning 
By-law amendment whereby property on the south side of Franklin 
between Kaslo and Renfrew Streets plus a portion on Hastings Street 
would be rezoned to CD-I Comprehensive Development for the purpose 
of constructing a 246-room hotel with other services. 

In the report a historical review is given of applications to 
rezone since 1968, and that conditions attached to the last 
approval were not fully met by the applicant in sufficient time 
to amend the By-law as required, and therefore this application with 
a scheme of development similar to the previous one submitted to a 
Public Hearing on August 3, 1972, is submitted for consideration 
of Council. 

It is advised the Technical Planning Board recommends approval 
subject to various conditions but the Vancouver City Planning 
Commission recommends against the approval subject to reasons stated 
in the report. 

An opposing letter from the Hastings Townsite Residents' Assn. 
President dated August 14, 1973, was noted asking a night Public 
Hearing be held in the area, failing which a delegation be heard 
from the organization before the application is referred to a 
Public Hearing. 

MOVED by Aid. Bowers, 

THAT the application not be forwarded to a Public Hearing at 
this time, but a delegation be heard from the Hastings Townsite 
Residents' Association. 

- CARRIED UNANIMOUSLY 

Clause 11 - Proposed Open Space at N/E 
Corner of Thurlow and Hastings Streets 

MOVED by Aid. Hardwick, 

THAT the recommendations of the Deputy Director of Planning and 
Civic Development contained in this clause be approved including the 
option recommendation contained in item 2(b) titled 'Public Open 
Space ' . 

- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

FINANCE MATTERS (August 10, 1973) 

Council considered the report of the Director of Social 
Planning recommending as follows in connection with a grant request 
from the Canadian Council of Christians and Jews, Inc.: 

"1. That the Canadian Council of Christians and Jews, Inc. 
be given a grant of $900.00 to provide an opportunity 
for City teenagers to attend their camp. 

2. That the Canadian Council of Christians and Jews, Inc. 
be advised that the United Community Services Bureau 
of Vancouver should be approached in future years." 

MOVED by Aid. Pendakur , 

THAT a grant of $900.00 be given to the organization as 
recommended in the report of the Director of Social Planning. 

- LOST NOT HAVING RECEIVED 
THE REQUIRED MAJORITY 

(Aldermen Bowers, Hardwick and Linnell voted against the 
motion) 

C. Recreational Facilities 
for Employees 

The Board of Administration under date of July 30, 1973, 
reported as follows: 

"a request has been received from the Municipal and Regional Employees' 
Union for recreational or similar facilities for Civic staff throughout the 
City. They have ret^ested consideration of the following facilities for 
City Hall : 

1) A lounge or roof garden on the roof of the East Wing. 

2) Shower and locker room facilities to encourage employees to exercise. 

The Director of Permits and Licenses reports as follows: 

Lounge or Roof Garden on Roof of East Wing 

'Any permanent form of structure on the roof of the East Wing is 
not recommended at this time. Office space at City Hall is at a 
premimum, with limited expansion space available. Serious consideration 
must be given in the near future for additional office space. One 
possibility of providing this may be the construction of an additional 
floor on the East Wing, which precludes the construction of any 
permanent facility on the roof, at this time. Investigations into this 
problem may be affected by any changes to the structure of Council, 
arising from possible electorial changes, now under Committee study. 

It would be possible to provide a Roof Garden that could be 
relocated on another floor higher, should the need arise. Even if such 
a temporary facility was provided on the existing roof, a second 
staircase must be extended to that level to provide another means of 
escape. 

The cost for a roof deck would range from $32,000.00 to $45,000.00 
(not including furniture), estimated as follows: 

a) $20,000.00 for extension to the staircase 

b) $12,000.00 to $45,000.00 for the roof deck and the necessary 
railings. The lower figure represents a small wood deck while 
the $45,000.00 represents a large area surfaced with a paving 
ti le. 


cent ' d. . . . 
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BOARD OF ADMINISTRATION, DEPARTf4ENT & OTHFR REPORTS (cont'd) 


Recreational Facilities for 
Employees (continued) 


It is not possible to provide a Roof Garden for use this summer, 
however, extra seating would be a welcome addition in the Park and the 
parks Board advise that these are readily available. They suggest six 
additional benches at a total cost of approximately $1,000.00. 

Showers and Locker Faci 1 i ties 

From an initial investigation, it appears that the most logical 
area for showers and locker rooms is either on the sub-ground floor 
level or the Aldermanic Garage level of the Main Building. 

The west section of the sub-ground floor is soon to undergo 
renovations. The Architects have finalized their preliminary drawings 
and it appears there will not be any space available for showers or 
lockers. 

It may be possible to develop some limited facility at the east 
end of the Aldermanic Garage, but further consideration of this 
should await final decisions on the structure of Council. 

It is suggested that early in 197^ a better assessment can be 
made of overall space needs for Council and Departmental requirements. 
At that time, a further report can be prepared to more effectively 
project alternatives and priorities. 

The Comptroller of Accounts advises that if the report recommendations are 
approved, the $1,000.00 required for park benches would be provided from 
Contingency Reserve. 

The Director of Permits and Licenses RECOMMENDS that: 

1. Additional Park benches be provided in the park area at a cost of 
approximately $1,000.00. These funds to be provided from 
Contingency Reserve. 

2. Any further consideration of the suggestions of the Municipal & 
Regional Employees' Union be postponed until 197^. 

This report has been discussed with the Assistant Manager, Municipal & 
Regional Employees' Union who concurs,' 

Your Board RECOMMENDS that the recommendations oi cue ijj.xcw^wr o 
Permits and Licenses be approved." 

MOVED by Aid. Pendakur, 

THAT the foregoing report be received and no further action 
taken on the matter. 

- LOST 

(A tie vote having 
resulted) 

(Aldermen Bowers, Harcourt, Linnell, Mayor Phillips 
and Alderman Volrich voted against the motion) 

MOVED by Aid. Volrich, 

THAT the recommendations contained in the foregoing report, 
be approved. 

- CARRIED 


(Aldermen Marzari, Massey, Pendakur and Rankin 
voted against the motion) 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

D(i) East Gastown Beautif ication 
Programme 

The Deputy Director of Planning and the City Engineer under 
dated of August 10, 197 3, submitted a report on the East Gastown 
Beautif ication Programme under the following headings: 

I. Maple Tree Square 
II. Items contained in the Merchants Association 
Brief to Council: April 16, 1973 
III. Revised Beautif ication Concept for East Gastown 

The recommendations in the report are as follows : 

"The Deputy Director of Planning and the City Engineer 
RECOMMEND : 

1. As set out in I - Maple Tree Square - 

(a) That $35,806 from 1973 Beautif ication Budget be 
allocated to cover the overexpenditure on the 
Maple Tree Square project. 

(b) That $11,500 from the same source be allocated for 
additional improvements to Maple Tree Square. 

2. As set out in III - Revised Beautif ication Concept - 

That proposals and recommendations contained in 
Items 1 - 9 in 'B' be approved and that the Water 
Street project now proceed to the detailed design 
stage, preparatory to initiation of a Local 
Improvement for the project." 

MOVED by Aid. Hardwick, 
THAT 

(i) recommendations 1(a) and (b) set out above be approved 

(ii) arrangements be made for a full report reference including 
hearing of delegations 

(iii) recommendation 2 be deferred for further consideration 

after the report reference and delegations are received. 

- CARRIED UNANIMOUSLY 


D(ii) Beautif ication Budget and 
Source of Assistance Funds 

The Board of Administration under date of August 8, 19 73, 
submitted the following report: 

" The Director of Finance, in a report, of June 29, 19 73 to the 
Board of Administration for Council stated the financial situation 
of the beautif ication program as follows: 

'Funds provided in the 1969 Supplementary Capital Budget 
($481,000) and authorized in the 1971-1975 Five Year Plan 
($700,000) for the City's share of the cost of beautif ication 
projects amount to $1,181,000. 

A summary of the City's share of estimated project costs is 
as follows : 

(a) Projects specifically approved by Council 

in previous years $ 417,955 

(b) Projects requested (including 1973 program) 

subject to further report to Council 659,890 

(c) Continuation of projects for which funds will 

be required in 1974/1975 3 52.750 

$1,430,595 

cent 'd . . . - 
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Beautif ication Budget and Source 
of Assistance Funds (continued) 


(d) Preliminary costs for three new projects - 

Dunbar, 1st and Commercial, West Hastings 11,500 
The City's share of the cost of these three 
projects, if approved, is not known at this 
time. It is expected that these projects 
will be submitted to Council in 1974/75. 

(e) Gastown/Chinatown studies 23 , 000 

$1.465.095 


The estimated project costs as detailed in (a) to (e) above 
exceed funds available by about $284,000 plus the cost of the 
three new projects in (d) above. ' 

The Deputy Director of Planning reports with respect to 
item '(d)' above that costs associated with these potential 
projects would be the subject of reports to Council shortly. 
Such reports would deal with the desirability of pursuing 
these projects to a feasibility stage and also deal with costs 
and source of funds. No committment to undertake these 
studies has been made. 

FEDERAL/PROVINCIAL SHARING IN THE HISTORIC AREA 

As part of the consequences of designating the Gastown/Chinatown 
Area as an Historic Site the Provincial Government agreed to 
contribute five annual installments of $35,000, provided that 
this was matched by the Federal Government and the Municipal 
contribution. (See Appendix l.a. - Letter of 17 March 19 70 
from the Minister, the Honourable Dan Campbell - and Appendix 
l.b. - Letter of 14 June 1972 from the Department of Municipal 
Affairs in Victoria.) 

The Federal Government, through C.M.H.C., has agreed to do this 

and a grant of $35,000 has been received as the Federal 

Government contribution for phase 1 improvements. (See appendix 2) 

However, the Federal Government has imposed the condition that 
subsequent contributions can only come from the total amount of 
money approved by the Federal Government for urban renewal 
projects in Vancouver. (See Appendix 3. a. and 3.b. - letters 
from C.M.H.C. of 22 June 1972 and 13 July 1972.) 

The two projects in Vancouver are Britannia and Strathcona. 
Britannia is likely to be over the agreed amount by approximately 
$100,000, but the cost of Strathcona will be substantially below 
the approved amount. There are various items which can 
legitimately be charged to the Strathcona urban renewal project 
and related to that project, but even so it is likely that the 
balance of the Federal contribution ($140,000) can be found 
from the unspent portion of the Strathcona allocation. 

As has been stated, the Federal contribution for 1972 has been 
received, but not the Provincial contribution. It is understood 
that this is before the Cabinet and approval is expected 
shortly. It appears that the City can advance on the beautif ication 
with a fair degree of confidence that the full Federal and 
Provincial contributions of $350,000 will be forthcoming. 
Such contributions will eliminate the apparent deficit of 
$284,000 indicated in the report of the Director of Finance. 


cont 'd. . . 
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Beautif ication Budget and Source 
of Assistance Funds (continued) 


Accordingly, it is RECOMMENDED that the program continue as 
outlined, subject to Senior Government cost sharing as indicated 
in this report, and that the Deputy Director of Planning and 
Civic Development continue his negotiations with the Provincial 
Government to secure their contribution and report in September 
on the surplus funds from Strathcona. " 

(Appendices referred to are on 
file in the City Clerk's Office) 

MOVED by Aid. Bowers, 

THAT the recommendation of the Board of Administration and the 
Deputy Director of Planning contained in the foregoing report be 
approved, excepting action on projects referred to in (d) on page 1 
of the report, i.e. Dunbar, 1st and Commercial, West Hastings, which 
three projects be deferred pending further consideration of policy 
respecting this type of Beautif ication Programme. 

- CARRIED UNANIMOUSLY 


E. Report of Special Committee on 
Burrard Inlet Waterfront dated 
August 9, 1973 

The Special Committee on Burrard Inlet Waterfront under date 
of August 9, 1973, submitted the following report: 

"a meeting of the Special Committee of Council on Burrard Inlet 
Waterfront was held in No. 1 Committee Room, Third Floor, City 
Hall on Thursday, August 9th, 1973, at 3:30 p.m. 


PRESENT ; Alderman Pendakur (Chairman) 

Alderman Massey 
Alderman Marzari 
Commissioner Cowie (Park Board) 


COMMITTEE CLERK ; H. Sugrive 
RECOMMENDATI ON AND CONSIDERATION 

1. Land: N/S Geogia - 

Denlflan to Chilco Streets 

Your Committee, at its meeting on July 19th, 1973, 
agreed to make the following recommendations to Council : 

A. Entrance to Stanley Park 

(i) THAT the westerly portion of the Four 
Seasons Site (Chilco Street to Gilford 
Street) be brought into the public 
domain and be used as public open 
space and/or park . 

(ii) THAT Council authorize the Mayor and 
the Chairman of this Committee to 
negotiate with the Federal Government 
and owners of the property in question, 
to implement the above recommendation. 


cont'd. . . . 
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Report of Special Committee on 
Burrard Inlet Waterfront dated 
August 9, 1973 (continued) 

B. Guidelines for Development 

(i) THAT the guidelines for development, 
as detailed in Appendix 'A', be 
adopted for the Four Seasons Site, 
between Gilford Street and Denman 
Street and be put forward for public 
discussions prior to discussion by 
Council . 

Your Committee had further resolved to call an evening 
meeting on August 2nd, 1973, with a vieV to consulting as many 
citizens groups and organizations as possible, requesting their 
participation and views on the proposals. The Committee had felt 
that the most important basic principle was to be able to create 
along the waterfront the high quality environment accessible to 
the public at all times for public enjoyment. 

Consequently, a meeting was held on August 2nd, 1973, 
where a number of briefs were presented to the Committee. 

The Chairman informed that he had discussed the issue 
of acquiring the two blocks at the Entrance to Stanley Park and 
the Four Seasons Site, with the Director of Finance, who states 
that in order to arrive at a present, • realistic market value of 
the two blocks, outside consultants will have to be engaged to 
conduct the study. 

After a lengthy discussion relating to the form and 
density of development and the method of expropriation of the 
blocks in question, it was, 

RECOMMENDED; 

THAT the Director of Finance be 
authorized to carry out a study of 
the value of the Four Seasons Site 
under various parameters to be decided 
by the Committee, the cost of the study 
to be met from the contingencies. 

AND FURTHER THAT the Director of 
Finance be instructed to have a very 
high priority on this project and sub- 
mit his report as quickly as possible. 

The following motion by Alderman Marzari resulted in a 

tie vote: 

THAT this Committee recommend to Council 
that it is highly desirable to acquire 
both the blocks at the Entrance to 
Stanley Park and the Four Seasons Site 
for public use. 

Therefore, in accordance with Procedure By-law 66A, this 
matter is submitted to Council for CONSIDERATION. 


2. Acquisition of Seven Upland Lots (Wall Street) 
Between Kaslo and Slocan Streets 

Commissioner Cowie indicated that the study of the Eastern 
Side of the Waterfront by the Park Board was well undci^ray. He 
further advised that the Park Board has approved, in principle, the 
need for a park in this location and instructed its staff, in co- 
operation with the City's Property and Insurance Department, to 
report back to the Board with recommendation for the acquisition of 
the land required for the park. 

cont ' d . . . . 
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Report of Special Committee on 
Burrard Inlet Waterfront dated 
August 9, 1973 (continued) 

The Chairman pointed out that in February of this year, 
he had written to the National Harbours Board making an offer for 
the Seven Upland Lots, for what the City considered to be a fair 
market price, and informed that the letter had not been replied to. 
The Chairman asked the Committee's approval in continuing to pursue 
the issue with the National Harbours Board for an answer. It was, 

RECOMMENDED ; 

THAT Council authorize the Chairman of 
this Committee and the Chairman of the 
Park Board to enter into negotiations 
with the Minister of .Resources and the 
Minister of Recreation and Conservation, 
with respect to Provincial Government 
assistance towards the development of 
East Side Waterfront Parkland. 

RESOLVED ; 

THAT the Chairman further pursue the 
issue with the National Harbours Board 
on the offer made in February, 1973, 
for the Seven Upland Lots . 


INFORMATION 

3. Communication 

On behalf of the West End Planning Team Mrs. Myra 
Cristall presented the following report, dated August 9th, 1973, 
in regard to the Four Seasons Site: 


At the request of ATderman Pendakur the following comprise the recommendations 
of the West End Planning Team with regard to the Four Seasons site. The 
opinions expressed are those of the West End team members only and do^not 
represent a consensus of the respective departments involved. 

The recommendations are intended to enhance what is currently being planned by 
the team for the rest of the West End. These recommendations are derived from 
our professional judgments as v.'sll as comments we have received from West Enders. 

We are of the opinion that residential, hotel and office needs can and should be 
accommodated elsev;here in the Dov^ntown Peninsula. We think it is desirable to 
obtain both blocks for public ust;. However the following recommendations apply 
to the Four Seasons site whether it is developed privately or publicly. 

1. Generally there should be low scale development, but in addition v.-hatever 
development is provided on the site must not block the views of water and 
mountains from Denman Street south of Georgia. No building should be 
higher than four storeys. 

2. Transportation must be carefully planned, particularly the entrance to 
Stanley Park. Where traffic is generated by the development on the site, 
there should bo provided an independent road linked to a waterfront road 
east of Cardtrro, rather than discharge onto Georgia and Denman. 

3. To maintain the distinct waterfront character there should be no more 
filling of water lots. Floating homes and boat rental, sightscoincj , 
repair facilities should be allpwcd to remain. There should be public 
access onto wharves. 

4. There mustVe a continuous waterfront public promr'n.ido to provide distinctly 
segregated bicycle and pedestrian ways in a combined width of some 50 to 

60 feet. Sample idea: 


cont ' d 
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Report of Special Committee on 
Burrard Inlet Waterfront dated 
August 9, 1973 (continued) 



5. Because of the high price of this propert.Vjthe public open space use imist 
be more intensive than merely a grassed visual entryway to the existing 
park. Thus we would recommend an urbanized, high intensity open space 
concept to include such things as the promenade mentioned above, flower 
gardens with seating, an outdoor tea garden situated both on the water 
(e.g. on a man-made island perhaps created out of the recently filled 
water lots) and within the site, a museum, outdoor theatre, and beergarden. 

6. There is a need for pedestrian access to both blocks from the West End. 

at least at Denman, by means of an overpass or underpass grado-scperaled from 
vehicular activities to make pedestrian flow easier and more natural. 

7. To provide a buffer for pedestrians, from noise and fumes froiii Georgia 
Street traffic, the present sidewalk should be relocated on the inside of 
the site and replaced by a 1C0% natural buffer screen so that, when on tlio 
site, a person will not be visually conscious of traffic on Georgia Street. 

8. With regard to parking for the public open space portion of the site, no 
public parking should be provided on site. Rather people should bo 
•encouraged to walk, take public transit or alternatively use existing 
parking areas witliin Stanley Park. 

9. The proposal to use the site as an Indian cultural complex has mciit in Lhat 
it is compatible with the above recommendations. However, we have not yot 
received a reaction from West End citizens to that proposal. 

Following a lengthy discussion on points raised in the 
form of recommendation to the Committee, it was, 

RESOLVED ; 

THAT the West End Planning Team's 
report be received and they be asked 
to re-submit their report on the 
Four Seasons Site, supported by 
technical input, representing a 
consensus of the respective three 
departments involved." 

In respect of Clause 1 dealing with certain property at the 
entrance to Stanley Park, the Council noted the following further 
report : 

" An 'In Camera' meeting of the Special Committee of Council on 
Burrard Inlet Waterfront was held in No . 1 Committee Room, City 
Hall, on Thursday, August 9th, 1973,. at 4:35 p.m. 


PRESENT: Alderman Pendakur (Chairman) 

Alderman Massey 
Alderman Marzari 
Commissioner Cowie 


COMMITTEE CLERK : H. Sugrive 
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Report of Special Committee on 
Burrard Inlet Waterfront dated 
August 9, 1973 (continued) 


FOUR SEASONS SITE 

The Committee discussed parameters respecting exprop- 
riation appraisals of the two blocks, at the Entrance to Stanley- 
Park and the Four Seasons Site. The Committee agreed that the 
Director of Finance carry out the study in consultation with the 
corporation Counsel and that the appraisal bo based on expropriation 
of: 

(i) One Block 

(ii) Both the Blocks." 

The foregoing two reports were dealt with as follows: 

Clause 1 - Land: N/S Georgia 
Denman to Chilco Streets 


Changes were agreed to in the recommendations and, therefore, 
it was 

MOVED by Aid. Pendakur , 

THAT the Director of Finance be authorized to carry out a 
study of the value of the Four Seasons Site under various 
parameters to be decided by Council 'In Camera', the cost of the 
study to be met from Contingency Reserve; 

FURTHER THAT the Director of Finance be instructed to have 
a very high priority on this project and submit his report as 
quickly as possible to Council 'In Camera'. 

- CARRIED 

(Alderman Rankin voted against the motion) 

MOVED by Aid. Pendakur, 

THAT the Special Committee's 'In Camera' report quoted above 
and dated August 9, 1973, and titled 'Four Seasons Site", be 
received for information. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Pendakur, 

THAT the following be adopted: 

"That it is highly desirably to acquire the two blocks at 
the Entrance to Stanley Park and the former Four Seasons 
Site for public use." 

(tabled) 

MOVED by Aid. Bowers, 

THAT the foregoing motion of Alderman Pendakur be tabled 
pending further action by Council as a result of a study report 
to be received from the Director of Finance. 

- CARRIED 

(Aldermen Marzari and Rankin voted against the motion to table) 

Clauses 2 and 3 

MOVED by Aid. Pendakur, 

THAT the recommendation and resolution contained in Clause 2 
be approved and that Clause 3 be received for information. 

- CARRIED UNANIMOUSLY 


During consideration of this report, a short recess was 
observed . 
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F. Report of Special Committee on 
Burrard Inlet Waterfront dated 
July 19, 1973 

The Special Coitunittee on Burrard Inlet Waterfront under date 
of July 19, 1973, submitted the following report: 

" SPECIAL COMMITTEE OF COUNCIL 
ON BURRARD INLET WATERFRONT 
July 19, 1973 

PRESENT ; Alderman Pendakur (Chairman) 

Alderman Marzari 
Mayor Phillips 

ABSENT ; Alderman Massey 

Commissioner Cowie (Park Board) 

COMMITTEE CLERK ; H. Sugrive 


RECOMIVIENDATIONS ; 

Four Seasons Site 

The Chairman informed the Committee that Mayor Phillips 
had been trying to reach Mr, Basford's office about alternatives 
for the development of the Four Seasons site. He further 
mentioned that the Committee would like to go on record as 
favouring the first block as public open space. The idea was 
to move any development back a block from the entrance to 
Stanley Park, so that the westerly block will become public open 
space. The Committee should arrive at a policy recommendation and 
Quiaelines which should be circulated to public groups for 
comments to be received at an evening meeting of the Committee 
prior to making any recommendations to the Council. 

The Committee plans to consult with as many citizen's 
groups and organizations as possible by an information program 
as well as requesting their participation and views on the 
proposal. The Committee felt that the most important basic 
principle was to be able to create along the waterfront the 
high quality environment accessible to the public at all times for 
public enjoyment. 

In respect of the development of the second block, the 
developers have expressed the desire to have written quidelines, 
similar to those for the City Centre area — Thurlow to Richards 
Street. The Committee discussed guidelines for development. 


After further discussion it was; 
RECOMMENDED ; 

A. Entrance to Stanley Park 

1. That the westerly portion of the P'our Seasons site 
(Chilco Street to Guilford Street) be brought into 
the public domain and be used as public open space 
and/or park. 

2, And that Council authorise the Mayor and the 
Chaiman of this Committee to negotiate with the 
Federal Government and owners of the property in 
question, to implement the above recommendation. 

B. Guidelines for Development 

1. That the guidelines for development as detailed 

in Appendix A be adopted for the Four Seasons site 
between Guilford Street and Denman Street and be 
put forward for public discussions prior to discussion 
by Council, 

cent ' d . . . . 
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Report of Special Committee on 
Burrard Inlet Waterfront dated 
July 19, 1973 (continued) 

< C. Public Discussion 

1. That the clerk circulate the proposed guidelines 
to all public groups interested in the development 

of the Four Seasons site, informing them that written 
submissions would be appreciated. 

2. That the clerk make copies of the submissions re- 
ceived for distribution at the meeting. 

3. That the Chairman of the Committee be authorized 
to advertise the notice of the meeting to be 
held on Thursday August 2, 1973, at 7:30 p.m." 

(The guidelines referred to are 
on file in the City Clerk's Office) 

MOVED by Aid. Pendakur, 

THAT the foregoing report of the Special Committee on Burrard 
Inlet Waterfront dated July 19, 1973, be received. 

- CARRIED UNANIMOUSLY 


G. Report of Special Committee on 
Burrard Inlet Waterfront dated 
August 2, 1973 

MOVED by Aid. Pendakur, 

THAT the report of the Special Committee on Burrard Inlet 
Waterfront, and dated August 2, 1973, containing the following 
subjects, be received for information: 

1. Committee Membership 

2. Communications: Entrance to Stanley Park, 
Four Seasons Site 

3. Delegations on Four Seasons Site - Entrance to 
Stanley Park 

- CARRIED UNANIMOUSLY 

H. Report of Special Committee re 
False Creek, August 10, 1973 

The Special Committee re False Creek under date of August 10th 
1973, submitted the following report: 

"Council had previously authorised an amount of $20,000 
in the Supplementary Capital Budget for 1973 for per diems 
to consultants required for the False Creek Planning Team. 
Council has authorised the expenditure of $7,000 and the team 
members advised of the need for further per diem consultants 
and asked that the authorised expenditure be increased to 
$10,000. 

The Committee members discussed the details of the 
need for the increase to $10,000 and after explanation the 
Committee 

RECOMMENDS that the authorised amount for per 
diem consultants in the 1973 Supplementary 
Capital Budget be increased from the presently 
authorised $7,000 to $10,000, the conditions of 
expenditure to remain the same. " 


cont ' d. . . . 
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Report of Special Committee re False 
Creek, August 10, 1973 (continued) 

MOVED by Aid. Hardwick, 

THAT the recommendation contained in the foregoing report 
of the Special Committee with respect to consultants fees, be 
approved. 

- CARRIED UNANIMOUSLY 

I. Joint Report of Standing Committees 
on Finance and Administration and 
Community Development, August 7, 197 3 

MOVED by Aid. Bowers, 

THAT the joint report of the Standing Committees on Finance 
and Administration and Community Development dated August 7, 1973, 
with respect to voting machines for Civic Elections, be received 
for information. 

- CARRIED 

(Alderman Marzari voted against the motion) 

J. Report of Standing Committee on 
Finance and Administration, 
August 10, 1973 

MOVED by Aid. Bowers, 

THAT the recommendation of the Committee with respect to 
local issues - C.U.P.E. Local 1004, be approved. 

- CARRIED UNANIMOUSLY 

K. Establishment of Employee 
Child Day Care Centre 

The Board of Administration under date of July 31, 197 3, 
submitted the following report: 

The Director of Permits & Licenses reports as follows: 

'Mr. K. Derby, Assistant Business Manager, Municipal Sc Regional 
Enployees' Union, wrote to Mayor Phillips and City Council urging 
Council to consider the establishment of a Day Care Centre for 
employee's pre-school children. The Union had conducted a survey 
of employees which indicates that at least six children would use 
a centre established in the immediate vicinity. 

Extensive investigation has taken place in gji attempt to find a 
suitable space and operator as the basic prerequisite to further 
considering setting up a day care centre for children. The fol- 
lowing areas have been explored. 

1. There is no available space in the present City Hall 
complex nor is there likely to be in the present arrange- 
ment. 

2. Staff of the Permits & Licenses, Health, and Property & 
Insurance Departments have not been successful in finding 
premises in the area surrounding the City Hall, suitable 
for day care operation. The Supervisor of Property & 
Insurance advises that with one exception the houses which 
the City is acquiring in the 400 block West 10th Avenue 
will not be available for some time. The one referred to 
would not be suitable for the purpose. 

3. The Vancouver General Hospital was also interested in 
having a day care centre for hospital employees and a 
co-operative undertaking was being considered. The 
loss of the King Edward School by fire, along with 
divergent use and time schedules purecluded further 
discussions. 


cont ' d. . . 
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Establishment of Employee Child 
Day Care Centre (continued) 

4. Miss Irene Faiirley, Acting Director, Conmunity Care 
Facilities Licensing, advises that qualified staff 
are most difficult to find and suggests that this 
situation nay improve this fall when newly graduated 
students return from vacation. 

It is possible that the City may have to consider additionaJL accom- 
modation for staff and services in the near future, and at that time 
the requirement for a day care centre could be included in studies 
that may develop. At this time I must report that we have been un- 
successful, however, investigations of possible sites will continue 
for later report should staff become available. It is noted that 
the Vancouver Municipal & Regional Employees* Union and the City is 
still interested in providing such a facility. 

This report has been discussed with the Assistant Business Manager 
of the Vaojcouver Municipal & Regional Employees* Union who concurs.' 

Your Board submits the foregoing report of the Director of Permits 
and Licenses for the INFORMATION of Council." 

MOVED by Aid. Pendakur, 

THAT the Board of Administration be instructed to find a 
suitable child day-care centre location, pursue the matter of 
staffing, and report back. 

(not put) 

MOVED by Aid. Rankin in amendment, 

THAT there be a proper canvass of City Hall employees to 
ascertain the need for an employee child day-care centre and 
the Vancouver General Hospital be requested to conduct a similar 
survey in respect of their employees. 

- CARRIED UNANIMOUSLY 


L. Replacement of No. 1 Firehall 

The Board of Administration under date of August 9, 1973, 
submitted the following report: 

"The Director of Permits and Licenses reports as follows: 

'Messrs. Eng & Wright, the Architects for the proposed new 
Headquarters Firehall and the new Firehall on Main and 
Powell streets, have requested that their agreement with 
the City be amended so as to increase the portion of the 
fees paid by the Architects to the Consulting Structural 
Engineers for which the Architects are entitled to re- 
imbursement by the City, from two percent to three percent 
of the cost of the work to which the structural engineering 
services relate. Subsequent to the time the agreement 
was drawn up, the Association of professional Engineers 
adopted a new Scale of Fees which increased the minimum 
fees for structural engineering services with respect to 
firehalls, from five percent to six percent. The Architects 
are obliged to pay the additional one percent fee for these 
servi ces . 

The request has been considered by the Corporation Counsel 
and its approval by the Council is considered to be appro- 
priate. 


cent 'd. . . 
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Replacement of No. 1 Firehall 
(continued) 

The additional fees involved will amount to approxi- 
mately $2,300.00 for the Headquarters Firehall and 
$800.00 for No. 8 Firehall. 

It is RECOMMENDED that the Council accept the Architects- 
request and authorize the Corporation Counsel to amend the 
agreement in the appropriate manner.' 

Your Board RECOMMENDS that the recommendation of the Director 
of Permits and Licenses be adopted. " 

MOVED by Aid. Hardwick, 

THAT the recommendation of the Board of Administration and 
the Director of Permits and Licenses, be approved. 

- CARRIED UNANIMOUSLY 

M. Tenders for New #2 and #7 Firehalls 

The Board of Administration under date of August 13, 1973, 
submitted the following report: 

"The Director of Permits and Licences reports as follows: 

'On November 7, 1972 the City Council approved a report of the 
Board of Administration dated November 3, 1972 on the subject 
of Replacement of #1 FirehaJl. The report recommended in part 
that the estimates for construction of the new "Burraxd" Fire- 
hall (#2) and the "Smy the -Hamilton" Firehall (#7) be approved 
in principle, and that working dravdngs be prepared and tenders 
called for the building contracts. The following tenders were 
received, each accompanied by a bid bond: 

Firehall #2 Firehall #7 

Bird Construction Co. Ltd. (WITHDRAWN) $292,107 $232,997 
Smith Bros. & Wilson, Ltd. 352,303 283,140 

Allan & Viner 421,300 305,700 

Bird Construction Co. Ltd. notified the City Clerk on July 30, 
1973 that the Company's offers to construct the projects were 
withdrawn, an obvious error having been made therein. At the 
Company's request, and with the consent of the Corjxjration 
Counsel, their bid bonds were retxirned. 

The Architect was notified two days before tenders closed that 
no subcontractors had submitted bids for the supply and instal- 
lation of the altiminum curtain walls and related iwork. An 
addendtim was issued instructing bidders for the building contracts 
to omit this portion of the work from their tenders, and stipulating 
that the successful bidder will be required to obtain competitive 
tenders for the omitted work, after the building contracts axe 
awarded. Allowance is made for this additional work in the current 
estimates, which are as follows: 

Firehall #2 Firehall #7 

Building contract $352,303 $283,140 

Allowance for curtain walls 19,500 16,275 

Architect's & Consultants' fees 30,475 24,250 
Landscaping, by Board of Parks 

and Public Recreation 1,700 800 
Communications systems, alarm 

equipment, and traffic warning 

devices 7,650 10,550 

cent ' d . . . . 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 


Tenders for New #2 and #7 
Fireballs (continued) 


Fireball #2 Fireball #7 


Soils and materials testing, permits, 
insurance premiums, fee for side- 
walk crossings, utility connection 

charges, etc. 3,715 1,975 
Salary for Clerk of the Works 

(part-time) 2,500 2,500 

Contingencies 1,000 1,000 

TOTALS $418,843 $340,490 


The total estimate of $759,333 for completion of these two 
Firehalls exceeds the estimates previously approved by Council 
by $20,333. 

The Architect advises that in his opinion it is not feasible 
to reduce the cost of the buildings to any appreciable extent 
by altering the designs or the building materials. The Assistant 
Director, Construction and Maintenance, concurs with that opinion. 

The Comptroller of Accounts advises that funds amounting to 
$739,000 (#2 Fireball - $417,000, #7 Fireball - $322,000) were 
provided in the 1973 Supplementary Capital Budget to cover the 
cost of construction, architects' fees, etc. for these two Fire- 
halls. The additional funds required amounting to $20,333 would 
be provided from the unallocated 1973 Supplementary Capital Budget 
Funds. 

The cost of additional and replacement furnishings, building sup- 
plies and moving expanse, which items will not be required until 
1974, will be reported and included in the 1974 Supplementary 
Estimates. 

Recommendation : 

1. That Council approve the estimates. 

2. That Council provide the necessary additional funds to complete 
the two Fireballs, amounting to $20,333. These funds to be 
allocated from Unallocated 1973 Supplementary Capital Budget 
Funds . 

3. That Council accept the low tenders of Smith Bros. £. 'Wilson, Ltd. 
for construction of the two Fireballs and enter into a contract 
for an amount equal to the sum of the two tenders, ($352,303 + 
$283,140 = $635,443), such contract to be to the satisfaction of 
the Corporation Counsel. 

4. That Council authorize the City Treasurer and Collector to return 
the Bid Bonds to the unsuccessful bidder' . 

Your Board RECOMMENDS that the foregoing RECOMMENDATIONS of the 
Director of Permits and Licenses be adopted. 


MOVED by Aid. Bowers, 

THAT the recoininendations nf the Board of Administration and the 
Director of Permits and Licenifes contained in the foregoing report, 
be approved. 


- CARRIED UNANIMOUSLY 
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COMMITTEE OF THE WHOLE 

MOVED by Aid. Hardwick, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 

BY-LAWS 

1. BY-LAW TO AMEND BY-LAW NO. 3417, 
BEING THE ELECTRICAL BY-LAW 
(Increase of Permit Fees) 


MOVED by Aid. Bowers, 
SECONDED by Aid. Hardwick, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Bowers, 
SECONDED by Aid. Hardwick, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

The By-law was deemed read accordingly. 

2. BY-LAW TO AMEND BY-LAW NO. 3507, 
BEING THE GAS FITTING BY-LAW 
(Increase of Permit Fees ) 


MOVED by Aid. Bowers, 
SECONDED by Aid. Hardwick, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Bowers, 
SECONDED by Aid. Hardwick, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

The By-law was deemed read accordingly. 
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BY-LAW (cont'd) 

3. BY-LAW TO AMEND BY-LAW NO. 4068, 
BEING THE PLUMBING BY-LAW 
(Increase of Permit Fees) 


MOVED by Aid. Bowers, 
SECONDED by Aid. Hardwick, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Bowers, 
SECONDED by Aid. Hardwick, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

The By-law was deemed read accordingly. 

4. BY-LAW TO AMEND BY-LAW NO. 23 41, 
BEING THE SIGN BY-LAW (Increase 
of Permit Fees) 


MOVED by Aid. Bowers, 
SECONDED by Aid. Hardwick, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments , it was 

MOVED by Aid. Bowers, 
SECONDED by Aid. Hardwick, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

The By-law was deemed read accordingly. 

MOTIONS 

1. Closing and Stopping Up Portion 
of Walden Street North of 3 3rd 
Avenue (Brock School) 


MOVED by Aid. Rankin, 
SECONDED by Aid. Bowers, 
THAT WHEREAS 

1. The City of Vancouver is the owner of all the streets and 
lanes lying within the limits of the City of Vancouver; 

2. Portions of Walden Street and several City owned lots are 
within Brock School site; 

3. Portions of the School Site owned by the School Board are 
required for lane purposes; 

4. The City has agreed to convey lands previously occupied 
as a school site to the School Board; 

cont ' d. . . . 
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MOTIONS (cont'd) 

Closing and Stopping Up Portion of Walden 
Street North of 33rd Avenue (Brock School) 
(continued) 


THEREFORE BE IT RESOLVED that all that portion of road dedicated 
by the deposit of Plan 1438 lying between the easterly production 
of the southerly limit of Lot Thirteen (13), Block Nine (9), 
District Lot Six Hundred and Thirty-Four (634), Plan 1438 
and the southerly limit of Block Eight (8) , District Lot Six 
Hundred and Thirty-Four (634), Plans 764 and 4421. Tlie same 
as shown outlined red on a plan prepared by A. Burhoe, B.C.Ii.S., 
dated June 27, 1973, and marginally nuitibered LF 1520, a print 
of which is hereunto annexed; be closed, stopped up, conveyed 
and subdivided with the abutting lands. 


- CARRIED UNANIMOUSLY 


2. Closing and Stopping Up Lane East 

of Park Street, North of 17th Avenue 


MOVED by Aid. Rankin, 
SECONDED by Aid. Bowers, 
THAT WHEREAS 


1. The City of Vancouver is the owner of all the streets 
and lanes lying within the limits of the City of Vancouver; 

2. The lane dedicated by the deposit of Plan 2830 and 
adjacent to Lot 33, Block 496, District Lot 472, Plan 1618, 
is surplus to the Citys ' highway requirements; and 

3. The owners abutting this lane have made application 
to purchase the lane for consolidation with their lots; 

THEREFORE BE IT RESOLVED that all the lane in Block 496, District 
Lot 472 dedicated by the deposit of Plan 2830 be closed, stopped 
up, and conveyed to the abutting owner; and 

BE IT FURTHER RESOLVED that the said closed road be subdivided 
with the abutting lands to form one parcel. 


CARRIED UNANIMOUSLY 


3. Allocation of Land for Highway Purposes 
2451 Nanaimo Street 


MOVED by Aid. Rankin, 
SECONDED by Aid. Bowers, 

THAT WHEREAS the registered owner has conveyed to the City of 
Vancouver, for lane purposes, the following described lands: 

West 2 feet of Lot 12, Block 3, Block 150, District Lot 
264A, Plan 2469; 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for highway purposes; 

BE IT THEREFORE RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
highway purposes, and declared to form and constitute portions 
of highway. 


- CARRIED UNANIMOUSLY 
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NOTICE OF MOTION 

Store Closing Hours 

Alderman Bowers submitted the following Notice of Motion 
which was recognized by the Chair: 

MOVED by Aid. Bowers, 

THAT on October 24, 1973, voters be asked the following 
question : 

ARE YOU IN FAVOUR OF THE CITY REMOVING ALL RESTRICTIONS 
ON RETAIL STORES CLOSING HOURS WITH THE EXCEPTION OF 
SUNDAY CLOSING? 

(Notice) 

ENQUIRIES AND OTHER MATTERS 


Alderman Linnell 

Report of Delegation to Victoria 
re Landscaping: Knight Street 
Crossing & cassiar Link - Highway 
401 to Second Narrows Bridge 


submitted the following report as a 
result of a City delegation meeting 
with the Minister of Highways in 
Victoria on August 8, 1973: 


A meeting was held in accordance with a Council Resolution, with 
the Minister of Highways, lion. Grahau Lea and his staff on 
Wednesday, August 8th, 1973 at 10 A.M. in Victoria. Present 
for Vancouver were Alderman Pendakur and Aldormau Linnell, 
Brian Wallace, Transportation Engineer, and two members of the 
Hastings Sunrise Action Council headed by Mr. Jim Cork. The 
Hon. Bob Williams was also present for part of the meeting. 

o 

In connection with the two questions Council wished raised 
with the Minister: 

1. The landscaping on the north side of the Fraser River 

at the Knight Street Crossing - Mr. Tattcrsfield had been 
commissioned and submitted plans for landscaping for both 
sides of Marine Drive. These arc very satisfactory but 
will bo submitted to the Civic Design Panel for final 
approval . 

In regard to the landscaping south of North Kent Avenue 
and possible access for pedestrians to the Fraser River 
area, no plans have been made for this. After discussion, 
Mr. Lea instructed his staff to work with City staff to 
see if improvements could be brought about in this regard. 

2. In connection with the Cassiar Link - Highway 401 to 
Second Narrows Bridge, it was felt that the previous studies 
were out of date because of the changed emphasis on no 
freeways, neither on the waterfront nor the Vcnables Corridor. 
Therefore, after discussion it was decided that a study of 
the alternative solutions involving the Provincial Government, 
city and area residents would be undertaken immediately. 
Urgency was stressed because Cassiar Street has the highest 
24-hour traffic volume of any street in the city. 

The two major alternatives that should be investigated 
are the tunnel proposal made by the area residents, and 
a freeway link on or near Cassiar Street that minimizes the 
loss of houses and provides as aesthetic an appearance as 
possible to the surrounding neighbourhood and maximizes 
the connections across the freeway so as not to bisect the 
area. 

Again the urgency was stressed that any of the temporary 
grade street improvements would not help the neighbourhood, 
that the solution lay in a limited access road between 
401 and the Second Narrows Bridge. 

It is hoped that an early solution to this problem will 
bo forthcoming because of the excellent cooperation from 
the Provincial Government. 

cont • d, . . . 
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ENQUIRIES AND OTHER MATTERS (cont'd) 

Report of Delegation to Victoria 
re Landscaping 

Alderman Pendakur advised Government officials are of the 
view that the proposed tunnel connection between Highway 4 01 and 
the Second Narrows Bridge would be in the neighbourhood of 
$25,000,000 to $30,000,000 and it is not anticipated that 
Government approval would be received for that kind of expenditure. 

Alderman Pendakur advised also that it had been agreed at 
this meeting that studies involving the City of Vancouver and 
the Government should be carried out on a cooperative basis. 

MOVED by Aid. Pendakur, 
SECONDED by Aid. Linnell, 

THAT the Director of Planning and the City Engineer be 
instructed to meet with the Deputy Minister of Highways to pursue 
further, items 1 and 2 set out in Alderman Linnell 's report quoted 
above . 

- CARRIED UNANIMOUSLY 


Alderman Linnell - advised that she has reconsidered her 

Remaining V.I.E.W. Building position in respect of demolition of 

the remaining V.I.E.W. building on 
False Creek, and is prepared to 
consider the matter further if the 
other members of Council agree. 

It was reported that the demolition 
has proceeded to a point that re- 
consideration is not advisable. 

Extension of Vancouver General 
Hospital Study Area 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT the Council extend instructions given to the Planning 
Department respecting future Vancouver General Hospital expansion 
plans, to include study of the area Broadway to 33rd Avenue, Oak 
Street to Cambie (including Shaughnessy Hospital site) . 

- CARRIED UNANIMOUSLY 


Alderman Marzari - 
Condition of City Property 


requested action be taken by Council 
to require the cutting of grass on 
City property when requested by 
residents in the area, and referred 
particularly to two City lots off 
Semlin Street between Triumph and 
Pandora Streets. 


MOVED by Aid. Marzari, 
SECONDED by Aid. Massey, 

THAT action be taken within two days to suitably cut the grass 
on two City lots off Semlin Street between Triumph and Pandora Streets. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Marzari, 
SECONDED by Aid. Pendakur, 

THAT action be taken by the City to suitably cut grass on City 
properties in residential areas when requested to do so by residents. 

- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 5:20 p.m. 


* * * * * 


The foregoing are Minutes of the Regular Council meeting 
of August 14, 1973, adopted on August 28, 1973. 


MAYOR 



DEPUTY CITY CLERK 
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WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 

RECOMMENDATIONS : 

1. Water Main Installation - 1973 Capital Budget 

"Relocation of water mains on Vernon Drive at William and Charles 
Streets has been requested by the Vancouver Regional District to allow 
for the installation of a relief sewer. It is economic at this time to 
complete the water grid in the streets to improve fire protection. 

Tlie following water mains should be installed: 

WATER MAIN PROJECT 310 
Street From To Cost (Total) 

William Street Clark Drive 70' East 

Charles Street Clark Drive Vernon Drive 

$6,000 

I RKCOMMl'iND that water mains bo installed on Lho above tncnLionod iUroot.L-, 
and thai $6,000 be appropri.aLiid irom AocxninL No. l:J8/7^}0;2, ';'liorl. NoLicr 
J'rojoctr. - Unallocal.cjd ' . " 

Your Board RMOUMMI'IND;? thai Lho roroftoinj: be ,'ip}ire\ e(,i . 

2. Wator Main .1 nK LallaL i on - 1973 Capital Bud^;ot 

"Mainland Sawmills located at Yukon and S. KonL Avenue have requet'Led 
an improvement In water supply Tor local I'ire protection and are in the 
process of installing additional fire sprinklers. Tlie l''i.re Department lias 
confirmed the requirement for additional water supply and it is proposed thai 
a water main be installed as follows. Tlie main will serve Weldwood and Mainland. 

WATlilR MAIN PROJECT 309 
Street From To Estimated Cost 

S. Kent Avenue Ash Street Yukon Street $2/+, 000 

1 RECOMMEND the water main be installed on the above mentioned sti'oet 
and that $24,000 be appropriated from Account No. 128/7^X'12, '^'liort Notice 
I'rojeets Unallocated' ." 

Your Board Rl'COMMWNDS that tlie foregoing be approved. 
CONSIDERATION 

3 . Shinerama '73 for Cystic Fibrosis 
The City Engineer reports as follows : 

"As in previous years the Student Association of the British Coliambia 
Institute of Technology and the Nursing Students of St, Paul's and Vancouver 
General Hospitals propose to hold a Shinerama or Shoe Shine day on Thursday, 
September 20th, 1973, as a fund raising campaign to aid the Canadian Cystic 
Fibrosis Foundation, To accomplish this they are requesting permission to 
shine shoes on City sidewalks which requires the approval of City Council, as 
per Sections 69(2) and 7l(l) of the Street and Traffic By-law, Approximately 
1500 students are expected to participate and will be deploying themselves 
around the Greater Vancouver area. 

No objections have been raised by the Police Department and the only 
requirement needed from a Traffic Engineering standpoint is that clearance 
be left on the sidewalk to allow free pedestrian movement. 


"305 


A-1 

(WORKS - 1) 


cont ' d. . . 
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Board of Administration, August 10, 1973 (WORKS - 2) 

Clause No. 3 continued 


If, as in previous years, permission is granted to the Student Association 
of the British Columbia Institute of Technology to place shoe shine boxes on 
City street allowance, and to hold a shoe shine day in Vancouver on September 
20th, 1973, permission should be subject to the following conditions: 

(a) Provision of adequate insurance coverage satisfactory to the 
Corporation Counsel indemnifjring the City against all possible 
claims which may result from the Shiner ama^ 

(b) That six foot clearance in the downtown area, and four foot 
clearance in the residential areas, be available for free 
movement of pedestrians along the sidewalks." 

Your Board submits the foregoing report of the City Engineer for 
CONSIDERATION 


FOR COUNCIL ACim SEE PAQEiS)...±li^ 
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(FINANCE - 1) 


FINANCE MATTERS 


RE COMMENDAT I ON 


1 . Investment Matters (Various Funds) June 1973 
Investment Matters - (Various Funds) - June 1973 


:a) 


(a) Security Transactions during the month of June, 1973 

(b) Summary of Securities held by the General and Capital 

Accounts only as at June 30, 1973. 

GENERAL AND CAPITAL ACCOUNT TRANSACTIONS (PURCHASES) 


Cate 


J une 


Maturity 
Date 


Maturity 
Va I ue 


Type of Security 
Chartered Bank Deposit Receipts and Government Notes 


14 Mercantile Bank of Can. July 31/73 

15 Banque Canadienne Nationale July 31/73 
22 Can. Imperial Bank of Com. July 31/73 
22 Mercantile Bank of Can. July 31/73 
22 Gr. Van. Sew & Drain. Dist. July 31/73 
26 Toronto Dominion Bank Oct. I 5/73 

26 Banque Can. Nationale Aug. 31/73 

27 Bank of Montreal June 28/73 

28 Banque Can. Nationale Aug. 15/73 
28 Banque Can. Nationale Aug. 15/73 


$1 ,000 
2,016 
487 
497 
497 
51 I 
4,051 
2,000 
2,018 
2.119 


,000.00 
,660.82 
,777.00 
,305.50 
,305.50 
,054.38 
,715.07 
,246.58 
,805.48 
.745.75 


Cost 

$ 991,484 
2,000,000 
484,325 
493,810 
493,810 
500,000 
4,000,000 
2,000,000 
2,000,000 
2. 100.000 


Term 
Days 

.40 47 

.00 46 

,00 39 

,00 39 

,00 39 

,00 III 

00 66 


00 


I 


00 48 
00 48 


Annua I 
Yield^ 

6.67 

6.61 

6.67 

6.625 

6.625 

7.27 

7.15 

4.50 

7. 15 

7.15 


$15.200.616.08 $1 5.063.429.40 


te 


Jl ne I 


13 
13 


DEBT CHARGES EQUALIZATION FUND TRANSACTIONS 
(PURCHASES & DISPOSALS) 


Type of Security 


Maturity 
Date 


Maturity 
Value 


Price 


Cost 


Chartered Bank Deposit Receipts Purchased 
Banque Can. Nationale June 3/74 $3,800,000.00 $92,667 
Mercantile Bank of Can. Sept. I 2/73 508,726.03 100.00 

Banque Can. Nationale June 17/74 550.000.00 92.526 

$4.858.726.03 


Term Annua I 
Days Yield 


1° 


$3,521 ,351 .32 367 7.87 
500,000.00 91 7.00 
508.893.00 369 7.99 

$4.530.244.32 


Parity Debentures Cashed and Sold / 
une I B.C. Hydro & Power Auth 

li Parities Sept. 1/75 

13 P.G.E. 6{% Parities Sept. 15/76 


$3,524,000.00 $100.00 
I .034.000.00 100.05 
$4.558.000.00 


$3,524,000.00 
I .034.517.00 
$4.558.517.00 


Yrs/Mos 

2/3 7. 
3/3 6. 


00 
48 


Disposals made to acquire other investments with a higher yield, 


Dc 


te 


J ijne I 
I I 
14 


SINKING rUND TRANSACT IONS (PURCHASES AND PISPOSALS) 


Type of Security 


Matur i ty 
Date 


Matur i ty 
Va i ue 


Chartered Bank Deposit Receipts Purchased 
Banque Can. Nationale June 3/74 $4,700,000.00 
Bank of Montreal June 14/73 600,209-59 

Toronto Dominion Bank Oct. I 5/73 614. 193.86 

$5.914.403.45 


'r I re 


$92,667 

100.00 

100.00 


Cost 


Torm 
Days 


Ann . 

\ iek 
% 


$4,355,355.58 
600,000.00 
600.000.00 

$5.555.355.58 


367 
3 

123 


7.87 
4.25 
7.02 


cent ' d 
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Clause No. 1 (cont'd) 

Parity Debentures Cashed * 
Jhne I B.C. Hydro & Power Auth. 

7^ Parities Sept. 1/74 $3,340,000.00 $100.00 

I B.C. Hydro & Power 

Auth. 1% Parities Sept. 1/75 I ,015.000.00 100.00 

$ 4,355.000.00 

*' Disposals made to acquire other investments with a higher yield. 

CEMETERY PERPETUAL MAINTENANCE FUNDS TRANSACTIONS 
(PURCHASES) 


(FINANCE - 2) 


Yrs/Mos 

$3,340,000.00 1/3 7.00 

I .015.000.00 2/3 7.00 
$4,355,000.00 


Dqite _ Type of Security 

Debentures Purchased 
Jijne 20 City of Van 5{% 
20 City of Van. 5^% 


Maturity 
Date 

March 1/77 
March 1/78 


Maturity 
Value 


$ 1 , 000 . 00 
I ,000.00 
$ 2,000.00 


Pr ice 

$91 .29 
89.33 


Cost 

$912.90 
893.30 
$ 1 ,806.20 


Term Annual 
Yrs/Mos Yield 


3/8 
4/8 


8.30 
3.30 


SUMMARY OF SECURITIES HELD AS AT JUNE 30. 1973 
GENERAL AND CAPITAL ACCOUNTS ONLY 
Type of Security Par or Maturity Value 

Short Term 


Chartered Hanks; noposil 
Receipts A Govt. Notos 

Medium Term 


$13,200,369.50 


B.C. Hydro & Power Authority 

1% Parity Bonds due Sept. 1/75 $ 398,000.00 


B.C. Hydro & Power Authority 
6% Parity Bonds due Aug, 15/77 


840,000.00 
$1 ,238,000.00 


Cash or Book Value 


$ 1 3,063. 4?9. 40 


$ 40 I. 525. '■^9 

840.000.00 
$ 1 ,241 ,525.59 


RECOMMENDAT 1 ON : 


Recommended by your Board that the report of the Director of Finance on 
investment Matters (Various Funds) for June, 1973 be confirmed. 


Board of Parks and Public Recreation - 
Kates, Peat, Marwick & Co. 'Overview' Report 

The attached communication relating to the above subject 
has been received from the Chairman of the Board of Parks 
and Public Recreation. 

Your Board RECOMMENDS that: 


1. This matter be referred to the Standing Committee 
on Finance and Administration for consideration 
anri discussion with Parks Board representatives. 

2. In the meantime, the Director of Personnel 
Services be authorized to prepare a report to 
the Board of Administration regarding Class 
Specifications and salary recommendations for 
the four new Director positions. 


359 


Board of Administration, August 10, 1973 .... (FINANCE - 3) 
INFORMATION AND CONSIDERATION 

3 . Grant Ecpaal to Taxes - Vancouver Neurological Centre 

The Director of Finance reports as follows: 

"City Council on May 8/ 1973 considered a Board of Administration 
Report dated May 4th regarding a request from the Vancouver Neurological 
Centre for tax relief on property adjacent to their building at 645 
W. Broadway. 

City Council on that date passed the following motion: 

'That this clause be referred back to the Director 
of Finance for report on the matter of granting 
exemption on that portion of the property which 
is not commercial. ' 

Summary of Previous Report Dated May 4th 

(1) The property is used as a parking lot (unimproved) for staff, 
clients and 9 stalls rented @ $5 per month = $540 annually. 

(2) The property could not be exempted from taxation by the 
Assessment Commissioner as per City Charter, Sec. 396 (C) 
which provides that property to be exempt from taxation 
must be "wholly in use for charitable purposes" which it 
is not, due to the rental aspect. 

(3) The Assessment Commissioner further advised that if the 
commercial portion wore eliminated than Sec. 397 (1) would 
apply which reads in part: 

'The exemptions provided under Clause (C) of 
Section 396 shall extend to so much real property 
as is reasonably necessary for the purposes of 
the institution, hospital, or religious organiz- 
ation and no further, ' 

(4) The Director of Planning advised that there was no development 
permit on file for use of the property in question. 

(5) City Council under Sec. 206 (A) of the City Charter may give 
a grant to any charitable organization, however. City Council 
established a policy that grants would be approved based on 
DEMONSTRATED FINANCITU!. NEED of the Society not on the basis 
that an organization is required to pay taxes, etc. (except in 
certain technical circumstances which are reported to Council 
with explanation) . 

(6) Taxes levied on the property exclusive of Local Improvement Taxes - 

1972 taxes = $1126.33 

1973 taxes = $1416.75 

1) City Council, while dealing with the 1973 Grant Requests, approved 
$7000 to this Society as recommended by the Director of Social 
Planning. 

As a result of the motion by City Council of May 8th the matter 
vras reviewed with the Assessment Commissioner and the Legal Department 
v'ho confirmed the original report that: 

- No tax exemption can ho given to the Society under the 
present situat ion since tli(.\ property is not "wholly 
in use for charitable purposes", etc. - (sec Item 2 above). 


cent ' d 
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Clause No. 3 (cont'd) 

- That if the conunercial aspect was eliminated by the 
Society a partial exemption upon application could be 
given (see Item 3 above) . A recent inspection of this 
property indicates that a maximum exemption of 50% 
would be given. An appeal from this decision could be 
made to the Court of Revision. Any change in the 
taxable status of the property could not be made prior 
to the 1974 Assessment Roll. 

Policy on Grants Equal to Taxes/Grants in Lieu of Taxes 


On July 23, 1969 the Board of Administration reported to 
City Council on various Tax Grant Requests and in addition requested 
consideration of a policy designed to assist City Council and the 
administration in handling these requests in an equitable manner. 
::ity Council was also advised of the distinction between Grants in 
jieu of Taxes and Grants Equal to Taxes. 

For Councils information relevent excerpts of that report 
Council action are submitted as follows: 

Grants in Lieu of Taxes 


"Section 396 of the City Charter allows exemption from City 
:axation on real property owned by charitable institutions, 
schools, hospitals and churches, providing the property is occupied 
])y and wholly in use for the purposes of the organization. 

When the date of eligibility for tax exemption occurs during 
l:he year and City taxes have been levied against the property for 
1:hat year, the organization is permitted to apply to Council for a 
(frant in lieu of taxes. 

The amount of the grant is computed from the date of eligibility 
J'or tax exemption which is determined in accordance with City policy 
adopted by Council in 1960. The organization is then required to pay 
City taxes up to the date the property becomes eligible for exemption 
cind must pay local improvement charges, if any, for the full year since 
t:hese charges are not subject to exemption. 

C lrants Equal to Taxes 


Occasionally an organization would lose its tax exemption due 
tjo a technicality, e.g. a church would permit part of its facilities 
to be used by a charitable organization (these facilities would not 
then be wholly in use for church purposes, and the charitable organiz- 
ction would not be the registered owner of the facilities) . 

In these cases the organization would apply to Council for a 
gjrant equal to taxes as permitted under Section 206 of the City Charter 
\^^hich authorizes Council to make money grants to certain organizations. 

In recent years, however, an increasing number of organiza- 
tjions have applied directly to Council for money grantr. equal to taxes 
on properties which fail to qualify for exemption even though no 
technical disqualification is involved. Your Board is required to 
ubmit these applications to Council for consideration. 

It should be noted that, since over 50% of the tax levy 
ciollectdd by the City is payable to the School District and the Hospital 
District, the amount of the grant equal to taxes is about twice as 
much as the City actually receives for its own purposes. 

A pplications to be Considered by Council 


Where a property fails to qualify for tax exemption and no 
schnical disqualification is involved, your Board suggests that 
applications for money grants be considered strictly on the basis of 

Lnancial need and the willingness of Council to support the organiza- 
tion requestiilg the grant. The fact that these organizations paid 
taxes, as required by the Charter and City policy, does not in itself 
jur.tify the approval of a grant nor in establishing the amount of the 
grant. 
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(FINANCE - 


Clause No. 3 (cont'd) 
MOVED - 

That the requests for grants as contained in the Board of 
; Administration report dated July 23, 1969 be rejected and the 
I organizations advised accordingly that only applications which 
j CLEARLY demonstrate the need for financial assistance from the 
City can be submitted to Council for consideration." 

End of quote of previous Council action. 

RECOMMENDED THAT - 

(1) Council re-afirm the policy of making grants based on 
demonstrated financial need rather than on the basis that 
an organization is required to pay taxes. 

(2) The Vancouver Neurological Society be advised that if they 
' require further financial assistance, in addition to the 

$7000 previously granted, that they submit a supplemental 
request to the Director of Social Planning for review and 
report to City Council in the normal manner." 

Your Board submits the foregoing report of the Director of Finance 
for CONSIDERATION of Council 


CONSIDERATION 

4 . Parks Board - New and Non Recurring 
Items 1973 Revenue Budget 

The Director of Finance reports as follows: 

"City Council, when adopting the 1973 Revenue Budget, approved an amount of 

$239,500 for New and Non Recurring Items in the Board of Parks and Public 
Recreation's Budget. The Parks Board was to report back to Council on the 
specific items selected. 

The Board of Parks and Public Recreation approved the following items :- 
REGULAR APPROPRIATIONS - 

General Parks 

Backstop and Fencing - rewiring, replanking 

players enclosures, etc. $ 
Fieldhouse Suite Heating - replace oil stoves 

with natural gas units at 4 locations 
Lacrosse Boxes - repairs and renovations 
Tennis Courts Resurfacing- resurf. color. Tat., Q.E. 
Lawn Bowling Club Improvements - shared costs 
Shower Water Heaters - replace oil fired with nat.gas 
Outdoor Swimming Pools - repaint Oak, Sunset, 

Kerrisdale, Mt. Pleasant Parks 
Fire Extinguishers - replace old units 
Douglas Park - replace asphalt pad for scavenging 

with concrete 
Out-door Swimming Pools - general repairs 
Replace Lifeguard Vehicle - Spanish Banks Amphicat 
Instructional Equipment 

Oak and Kerrisdale Pools - replace clothing cubicles 
Replace Swimming Pool Equipment 
Replacement of Lifeguard clothing 
Replacement of Lifeguard Safety Equipment 
Heavy Duty Hose, etc. for Pool Cleaning 
Paddling Pools, Playgrounds - major repairs 
Oak Pool Bathhouse - resurface floor of bathhouse 
Kltsilano Pool - repairs to floor slab & valve 
Picnic Tables & Benches - replace damaged units 
Connaught Park - repairs main fieldhouse 

cont ' d . . . 
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Clause No. 4 (cont'd) 

Tennis Courts Fencing & Net Posts - renew & rebuild 

at 2 locations- Oak, Pandora or Q.E. Parks 10,000 

Irrigation Replacements - replace old systems 4,000 

Tennis Court Markings - repainting 2,000 

Major Painting - Backstops, Fencing & Play Equip. 5,000 

Kitsilano Pool Bleachers - repaint 2,000 

Sunset Nursery - complete cold frame replacement 1,200 

Locarno Park - renew water service to picnic site 800 

Queen Elizabeth Park - re-roof public washroom bldg. 1,000 

Queen Elizabeth Park - repair plaza waterways 7,000 

Sunset Nursery - complete soil storage facilities 3,000 

Sunset Nursery - resurface main roads 1,000 

Memorial South Park - level cricket outfield 3,500 

Marine Drive Foreshore Park - remove dang, dead trees 1,500 

Major Painting Fieldhouses - Int. & Ext. painting 10,000 

John Hendry - major field drain repairs 5,000 

Musqueam Park - replace equestrian bridge over creek 3,000 

Killarney Park - resurface running track 2,500 

Killarney Park - renovate & returf east field 3,000 

Spanish Banks Beach - returf - W. of E. bathhouse 3,000 

Ravine Park - rebuild walk in line with 35th 3,000 

Thornton Park - renovate shrub beds 2,800 

Norquay Park - level holes in playfield 2,800 

Oak Park - S.E. Field - drain renovations 4,600 


$121,700 


Stanley Park 


Police Stables - repairs and renovations $ 1,700 

Forest Trail - major resurf. Pros. Pt. to Siwash 6,000 

Zoo Buildings - renovation to exhibit areas 1,800 
Stanley Park Zoo - improve food storage area & 

quarantine yard 2,700 

Lumbermen's Arch Pool - repairs to pool floor slabs 4,000 

Monkey Island - replace sheet metal pros, arch 500 

Stanley Park Zoo - replace 2 restraining cages 800 

Stanley Park Zoo - replace old steel feeding dishes 1,000 

Major Painting Projects - zoo area buildings 4,000 

Brockton Grandstand - renew shower water heater 1,000 

Lumbermen's Arch Area - replace storm drainline 1,200 

Causeway Overpass - structure settlement repairs 2,500 
Major Painting Projects - seal, penguin & otter pools 2,000 

Major Painting Projects - traffic mark. & road signs 2,000 

Stanley Park - tennis court lines & stencils 1,000 

Stanley Park - Ceperley picnic bldg. exterior 500 

Brockton Oval - replace track curb (part) 1,150 

Brockton Point - replace railings, lighthouse area 5,000 

Public Washrooms - improve. - fixture replacements 750 

Ceperley Playground - renew water serv. to Pad. pool 1,600 

Seawall Access Ramp - repair and rebuild 750 

Prospect Point - repaving of walks, main driveways 2,000 

Shop Tool Replacements 1,500 

Replace Refuse Containers 1,500 

Electric Hand Dryers - repair and replace 350 

Service Yard - interior and exterior painting 1,000 

Prospect Point Lookout - plant banks with covers 2,800 

Stanley Park - regrade "Lake Trail" to new br.rd.ovr. 3,000 

Causeway - remove & replant shrub bed on causeway 2,000 

Aquarium Bldg. - resurface washroom floor 300 

Stanley Park - sports area shuffle boards 600 


57,000 


Miscellaneous 


Works and Buildings - replace survey equipment 350 

Admin. Office - replace two adding machines 550 

Review of Park Board Operation & Management 11,000 

Unallocated - to be distributed by Board Resolution 15 ,525 


27,425 


cont ' d 
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Clause No. 4 (cont'd) 

Supervised Recreation 

Miscellaneous Conununity Centre Equipment 6,815 

Camp Capilano - rebuild filter house & new filter 1,200 

Community Centres - replace Janitorial Equipment 1,000 
Community Centres - major roof repairs - Killamey, 

Marpole, Sunset 9,000 

Community Centre Bldgs. - major paint, int. & ext. 15,000 

Kensington Community Hall - storage (part cost) 360 

33,375 


$239.500 


Your Board submits the foregoing report of the Director of Finance for 
Council's CONSIDERATION. 


Luncheon - Law Enforcement and 
Criminal Justice Analysts 

The City Clerk reports as follows: 

"In a letter dated August 6, 1973, the Law Enforcement and 
Criminal Justice Analysts advised that a Regional meeting will 
be held in Vancouver over the weekend of September 8th and 9th. 
This is a meeting of those who are engaged in the application 
of academic and scientific disciplines to the needs of law en- 
forcement and criminal justice. Attendance will be drawn from 
all levels of Government throughout the Pacific Northwest and the 
Prairie Provinces and is expected to number 40. 

The City generally, and the Police and Provincial Courts 
Departments specifically, will be substantial beneficiaries from 
the meeting. The group are requesting that City Council grant 
funds not exceeding $180 for the purpose of providing a luncheon 
on September 8th for those attending the above meeting. This 
matter has been discussed with the Chief Constable. In normal 
circumstances, this request would have been submitted through him 
to the Board of Police Commissioners. As that body does not meet 
until August 30th, timing requires a direct request to City 
Council . 

Your Board notes that Vancouver City Council has previously 
dealt with similar requests as follows: 

Nov. 28/72 Criminal Intelligence approved ($175 chargable 

Conference to the Police Department 

Budget appropriation for 
Conferences) 

Jan. 25/72 League for Exchange of , 
Commonwealth Teachers approve 

Jan. 21/71 Historic Sites and , , ^ ^ 

Monuments Board approved (not to 

exceed $250) " 


Your Board submits the foregoing for Council's CONSIDERATION. 
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6 . Grant Recpjiest - Canadian Institute of Surveying 

The City Clerk reports as follows: 

"A letter from the Canadian Institute of Surveying has been 
received in this office, requesting financial support for the 
67th Annual meeting of the Canadian Institute of Surveying to be 
held in Vancouver April 2nd to 5th, 1974. They are planning 
activities for an expected 800 delegates and 400 wives from across 
Canada, many from the United States and hopefully some from China 
and other countries in the "Pacific Rim" . The members of the 
B.C. Corporation of Land Surveyors have pledged $2000.00 towards 
the 1974 meeting. 

In past years, the meetings have received financial support 
from the host city and Province, as shown by the accompanying 
list : 

1973 Ottawa Government of the Province of Ontario Grant of 

$7,200 including the sponsoring of a full course 
dinner featuring traditional Ontario foods and wines. 

1972 Quebec Government of the Province of Quebec Grant of 

City $7,000 to be used in the general fund of the con- 
vention. Also a grant of $500 received from the 
Corporation of Land Surveyors of the Province of 
Quebec . 

1970 Halifax Government of the Province of Nova Scotia Grant of 
$5,000 to be used in the general fund of the con- 
vention. In addition, grants of $500 were received 
from the City of Halifax and $350 from the Associa- 
tion of Nova Scotia Land Surveyors . 

1968 Edmonton Government of the Province of Alberta Grant of 

$1,000 to be used in the general fund of the con- 
vention. In addition, a grant of $1,500 was 
received from the City of Edmonton and $350 from 
the Alberta Land Surveyors Association. 

Your Board notes that the Vancouver City Council has pre- 
viously dealt with a similar request as follows: 


July 15/71 International Association of Audit 

Managers — Free tickets to Aquarium 


no action 


Aug. 31/71 Citizens' Committee for Public 

Transportation — Conference on no action" 

Public Transit and Implications 

Your Board submits the above report for the CONS I ni:UA'l'l ON of t\nincM 1 


FOR QOmOi ACIiON SEE PAGE(S)..Z/ ' 
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P ERSONNEL MATTERS 


RE COMMENDAT I ON 

1. Salary and Classification Review 
Queen Elizabeth Theatre 


Three Positions 


The Acting Director of Personnel Services reports as follows: 

"As part of the 1972-73 Memorandum of Agreement between the City of 
Vancouver and the International Alliance of Theatrical Stage Employees, 
Jjocal 118, it was agreed that a salary review would be conducted for 
i:he Stage Carpenter, Stage Electrician and Maintenance Electrician. 

I'ifteen other jurisdictions were surveyed, and comparisons with internal 
classes such as Tradesmen were made. Wages for casual employees 
affiliated with I.A.T.S.E. were also compared. An analysis of these 
1:hree areas indicated that the salaries for the Stage Carpenter, Stage 
Electrician and Maintenance Electrician should be updated. 

^ased on these comparisons and the 5% "catch-up" adjustment that 
tradesmen received during the 1972 C.U.P.E. negotiations, I recommend 
that the Stage Carpenter, Stage Electrician and Maintenance Electrician 
c Iso receive a 5% salary adjustment, effective July 1st, 1972, and 
based on 1971 rates. 

The total annual recurring cost of this proposal based on the top step 
cf each pay range at 1973 rates, and including fringe benefits at 10% 
vill be approximately $1,632.00. 

"^he 1973 cost is estimated at $1 ,248.00. The Comptroller of Accounts 
leports that funds are available within the Departmental Budget." 

This report has been discussed with the Manager, Queen Elizabeth Theatre 
c.nd John Ellis, of I.A.T.S.E., Local 118, both of whom concur herein. 


£ UMMARY : 


1 ncumbent 


I . Soros 


J . Ellis 


I . Swan 


Present 

Classification 

Stage Carpenter 

1972 rate: 785-821-860 

1973 rate: 843-881-923 

Stage Electrician 

1972 rate: 750-785-821 

1973 rate: 805-843-881 

Maintenance Electrican 

1972 rate: 750-785-821 

1973 rate: 805-843-881 


Proposed Effective 

Classification Date 

Stage Carpenter 

821-859-899 July 1/72 

879-919-962 Jan. 1/73 

Stage Electrician 

784-821-859 July 1/72 

839-879-919 Jan. 1/73 

Maintenance Electrician 

784-821-859 July 1/72 

839-879-919 Jan. 1/73 


Mour Board RECOMMENDS that the above recommendation of the Acting Director 
of Personnel Services be adopted. 


FOR CC'JNCIL ACTlCfi SEE PAaE{S) ..2.11. 
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(PROPERTIES - 1 ) 


PROPERTY MATTERS 


CONSIDERATION and 
RECOMMENDATION 


1. Sale of City Lots 1 & 2, Sub. 'X' of Lots 7 
to 10, Block G,D.L. 319 & 32^- & Portion 323 
Together with 66' of 71st Avenue North of 
Lots 1 & 2. Situated: N.E. Corner of Marine 
Dr. & Laurel Street; Zoned; RM-3- 

The Supervisor of Property and Insiirance reports as follows :- 

"City -owned Lots 1 & 2, Sub. 'X' of Lots 7 to 10, Block C, D.L. 319 
& 32U and Portion 323, zoned RM-3» together form a triangular site 
containing 6,919 square feet, which is located at the South East 
comer of 71st Avenue and Laurel Street as shown on the attached 
Sketch Plan, marked 'A'. This site has sufficient area to stqpport a 
small apartment building, however, due to its triangular shape, only 
duplex development is considered practical. 

For some time this Office has carried out negotiations with Mr. M. Perel, 
the owner of the property at the North East comer of 71st Avenue and 
Laurel Street, with a view to closing 71st Avenue for consolidation 
with Lots 1 & 2 and subsequent sale as an apartment site comprising 
13,635 square feet, as shown on attached Sketch Plan, marked 'B'. 

This owner has developed his property, (Lots li, S, & 6, Sub. 'X' of 
Lots 7 to 10, Block C, D.L. 319 tt 32U & Portion 323), with a three- 
storey frame apartment building having apartment windows overlooking 
71st Avenue. Prior to any arrangement whereby 71st Avenue is to be 
closed, permission would have to be obtained from him, and in this 
regard, he is prepared to agree to the closing of 71st Avenue, subject 
to the City giving him an exclusive right to purchase the consolidated 
site at market value. 

Negotiations on the foregoing basis have resulted in Mr. Perel agreeing 
to purchase City lots 1 & 2 together with the portion of 71st Avenue 
for consolidation at a price of $53,000.00 which amount is considered 
realistic. 

In recommending the sale of the subject lots and street portion to 

Mr. Perel at this figure, consideration was given to the fact that he 

was giving up an existing comer site and, in addition, the closing 

of this street allowance will allow for a more satisfactory RM-3 development. 

There is an existing 10" combined storm and sanitary sewer located in 
the 71st Avenue street allowance which serves as an overflow diversion 
for the sewer on Laurel Street. It will be necessary for the City to 
remove and re-locate this sewer at an estimated cost of $3, $00. 00. Prior 
to 71st Avenue being consolidated with the adjoining lands, the applicant 
has agreed to dedicate free, the East two feet of his Lot 5, Sub. 'X' of 
Lots 7 to 10, Block C, D.L. 319 & 32U and Portion 323 for lane purposes. 
The City Engineer advises that the cost of re-locating the sewer, 
estimated at $3,500.00, can be provided from the 1973 Sewer Capital 
Budget Item 3-01-02, Sewers - City Subdivisions. 

The direct sale of City-owned Lots 1 ?, Sub. 'X' oi liOt.a 7 to 10, 
Block C, D.L. 319 & 3?ij and Portion 321, toRether with 
Portion of 7l8t Avenue to the abuttln^r owner ol Lotn ij to 6, .'lub. 'X' 
of lotB 7 to 10, Block 'C, D.L. 319 * 32ij and Portion 3'^i, la submitted 
to Council for its CONSIDERATION. 


Cont 'd 
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Clause 1 Continued 

In the event Council approves the Direct Sale, then it is 
RECOMMENDED : 

(a) That Lots 1 & 2, Sub. 'X' of Lots 7 to 10, Block C. D.L. .319, etc., 
and the adjacent Portion of Tlst Avenue be sold for the sum of 
$5.3.000.00 plus registration fees, a proportionate part ol the current 
year's taxes, and the cost ol plans and documentation, and on the 
following conditions :- 

(1) Dedication of the East two feet of Lot 5, Sub. 'X' 
of Lots 7 to 10, Block C, D.L. 319 & 32li and Portion 
323; 

(2) Consolidation of Lots 1 & 2 with the adjacent Portion of 
71st Avenue to form one site of approximately 13,63*5 
sqaiare feet." 

(B) That an appropriation of $3,500.00 be allocated in the 1973 Sewers 
Capital Programme for the cost of removing and re-locating the 10" 
sewer. 

Your Board submits the foregoing report to Coimcil for CCNSIDERATTCW . 
Should Council approve the direct sale of Lots 1 & 2, together with the 
Portion of 71st Avenue, then 

Your Board Recommends that the foregoing RECOMMENDATION ol the Supervisor 
of Property and Insurance be approved. 

RECOMMENDATION 

2. ACQUISITION FOR BRITANNIA COMMUNITY SERVICES 
CENTRE SITE 

936 Cotton Drive 


The Supervisor of Property & Insurance reports as follows :- 

"Parcel "B" of Lots 23 & 2k, Block 23, D.L. 26UA, known as 936 Cotton 
Drive, is required by the City for the Britannia Community Services Centre, 
which is to be developed as an Urban Renewal Scheme under Section 21+ of the 
National Housing Act. 

These premises comprise a 1 3/U storey and basement frame dwelling with a 
main floor area of approximately 805 sqviare feet, erected in 1912 on a site 
1^4' X 66', zoned EM-3. This dwelling contains six rooms, six pltimbing 
fixtures, has a patent shingle roof, asbestos shingle exterior, full concrete 
basement, and is heated by a gas-fired hot air furnace. The condition of the 
dwelling is above average for age and type. 

The total requirement for the Brittmnia Community Services Centre now involves 
77 properties, there being one deletion pending. 936 Cotton Drive represents 
the 65th negotiated settlement. 

Following negotiations, the owner has agreed to sell for the sum of $29,100.00 
as of A\igust 15, 1973, subject to the owner retaining rent-free possession to 
September l5, 1973. 

This price represents a fair and reasonable value for this property and has 
been approved by Central Mortgage & Housing Corporation. It is proposed to 
demolish this dwelling when vacant. 

RECOMMENDED that the Supervisor of Property & Insurance be authorized to 
acquire this property for the swa of $29,100.00 on the foregoing basis, 
chargeable to Code //5830A27." 

Your Board 

Recommends that the foregoing Hecommendation of the Supervisor of Property & Insurance 
be adopted. 
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3. ACQUISITION FOR PUBLIC HOUSING FOR SINGLE PEOPLE 

SITE "B" N/S CORDOVA STREET BETWEEN JACKSON & PRINCESS 
AVENUES -- Lot 2?, Block 53 D.L. 196 

5 27 East Cordova Street 

The Supervisor of Property & Insvirance reports as follows; 

"Lot 27, Block 53, D.L. 196, known as 527 East Cordova Street, is 
required for the proposed Public Housing for Single People, confirmed 
by City Council June 19, 1973. 

These premises comprise a 2-storey and basement frame building with a 
main floor area of 798 sq.ft., erected in 1901 on a site 25' x 122' 
zoned M-2. This dwelling has 6 plumbing fixtures, a patent shingle 
roof, siding exterior walls, concrete foundation, concrete basement 
floor and is heated with a gas hot air furnace. The condition of the 
dwelling is average for age and type. 

Negotiations with the owners confirm that they are willing to sell for 
the sum of $30,000.00 as of August 31, 1973, subject to the owner retaining 
rent-free possession of the premises vmtil alternate accommodations are 
available in the McLean Park Housing Development. An application for 
accommodations has been made to the British Columbia Housing Management 
Commission and they should have a suite available within six months. This 
price represents a fair emd reasonable value for this property. This 
amount has been reviewed by Central Mortgage & Housing Corporation and the 
details of this transaction entered in their records. 

RECOMMENDED that the Supervisor of Property & Insurance be authorized to 
acquire this property for the sum of $30,000.00 on the foregoing basis, 
chargeable to Code #565/1302." 

Tour Board 

:iECOMMEan)S that the foregoing Recommendation of the Supervisor of Property & Insurance 
)e adopted. 


k- ACQUISITION FOR PUBLIC HOUSING FOR SINGLE PEOPLE 

SITE "B" N/S CORDOVA ST. BETWEEN JACKSON Sc PRINCESS 
AVENUES -- Lot 2l|, Block 53, D.L. 196 
.51l- 5 East Cordova Street 

rhe Supervisor of Property & Insurance reports as follows; 

"Lot 2k, Block 53, D.L. 196, known as 5U5 East Cordova Street, is 
required for the proposed Public Housing for Single People, confirmed 
by City Council June 19, 1973. 

These premises comprise a 2-storey and basement frame building with a 
main floor area of 8U6 sq.ft., erected in 1901 on a site 25' x 122', 
zoned M-2. This dwelling has 7 plumbing fixtures, a patent shingle 
roof, stucco exterior walls, concrete foundation, concrete basement 
floor and is heated with an oil fired hot air fvimace. The condition 
of the dwelling is average for age and type. 

Negotiations with the owner confirms that she is willing to sell for the 
sum of $27,600.00 as of August 31, 1973, subject to the owner retaining 
rent-free possession of the premises until December 1, 1973- This price 
represents a fair and reasonable value for this property. This amount 
has been reviewed by Central Mortgage & Housing Corporation and the 
details of this transaction entered in their records. 

RECOMMENDED that the Supervisor of Property & Insurance be authorized to 
acquire this property for the sum of $27,600.00 on the foregoing basis 
chargeable to Code # 565/13OI." 

Jfovir Board 

RECOMMENDS that the foregoing recommendation of the Supervisor of Property & Insurance 
be adopted. 

FOR COUNCIL ACTION SEE PAGE(S). „A1L-. 
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WORKS AND UTILITIES 


RECOMMENDATIONS 

1. Revised Rate Schedule 
for Refuse By-Law 

The City Engineer and Director of Finance report as follows: 


"The rates currently In force in By-law #4531, the 'Refuse By-law', 
for the disposal of refuse and the rates for the collection of refuse (other 
than containers) were established in 1970 on the basis of estimated costs to 
July 1, 1973. Because Council has approved the practice of establishing the 
container rates on an annual basis in order to avoid the extraordinary 
increases inherent in setting rates for a 3-year term, a similar practice is 
proposed with regard to the remaining rates in the Refuse By-law. It is 
thereby proposed to establish rates for the period from September 1, 1973 to 
December 31, 1974; at which time all rates in the Refuse By-law will be in 
phase . 

The September 1 date is chosen to coincide with the bi-monthly 
billing period and allows sufficient lead time for notifying customers etc. 
The annual increase in revenue is estimated to be $70,000; the 1973 amount, 
$33,000. 

The tabulation of Present Rates, Estimated Cost and Proposed 
Rates is followed by an explanation of the rate increases as well as the 
rationale behind cost-rate differences. 


PROPOSED CHANGES IN SCHEDULE OF RATES & CHARGES 


SCHEDULE 'A' - Rates for Disposal of Refuse 


Present Estimated Proposed 
Rate Cost Rate 


Disposal of refuse 

Loads of 500 lbs. or less $0.50 $0.50 

Loads over 500 lbs., each 1000 lbs. 

or portion thereof $0.65 $0.89 $0.90 

Load Pull-off 

Per load $1.00 $1.50 


3. Unloading time 

First 30 minutes no charge no charge 

Each additional 30 minutes 

or part thereof $1.00 $2.00 


SCHEDULE 'B' - Rates for Collection of Refuse 
I. RECEPTACLES OR CANS 


Dwelling* 

1. First two receptacles per 

weekly collection no charge $0.24 no charge 

2. Each receptacle additional to 
(1), no carryout, cash paid 

to driver $0.25 $0.29 $0.30 

3. Each receptacle additional to 

(1), no carryout, charge accts. $0.23 $0.24 $0.25 

4. Each receptacle additional to 

(1) with carryout $0.35 $0.37 $0.40 


cont 'd 
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Clause 1, continued 


Present 
Rate 


Estimated Proposed 
Cost Rate 


B. All premises other than a Dwelling* 

1. Dayshlft 

a) Non Carryout - 

1. Charge accounts, 
each receptacle 
11. Cash paid to driver - 
3 receptacles or more 
111. Mlnlmim cash payment 

b) Carryout - 

1. Charge accounts, 
each receptacle 
11. Cash paid to driver - 
2 receptacles or more 
111. Minimum cash payment 

c) Nlghtshlft area, each 
receptacle, cash or charge 

2. Nlghtshlft - 

a) Non Carryout - 

1. Charge accounts, 
each receptacle 
11. Cash paid to driver - 
2 receptacles or more 
111. Minimum cash payment 

b) Carryout - 

1. Charge accounts, 
each receptacle 
11. Cash paid to driver - 
2 receptacles or more 
111. Minimum cash payment 


$0.23 

$0.25 each 
$0.75 


$0.35 

$0.35 each 
$0.75 


$0.50 


$0.23 

$0.25 each 
$0.75 


$0.35 

$0.35 each 
$0.75 


$0.24 


$0.25 


$0.30 each $0.30 each 
$0.75 


$0.37 


$0.40 


$0.42 each $0.45 each 
$0.75 


$1.45 


$1.00 


$0.50 


$0.40 


$0.55 each $0.45 each 
$0.75 


$0.63 


$0.55 


$0.68 each $0.60 each 
$0.75 


II SPECIAL OR UNSCHEDULED COLLECTIONS PER CUBIC YARD 


A. 


Non Carryout 

1. Per cubic yard 


2. 


Minimum charge 


$4.80 
$2.50 


$5.42 


$6.00 
$3.00 


B. Carryout 

1. 
2. 


Per cubic yard 
Minimum charge 


Hourly Rate 


$7.00 
$3.50 

$15.00 


$21.34 


$8.00 
$4.00 

$22.50 


EXPLANATION OF CHARGES 

Most Increases represent normal Inflation over the 27 months between the 
mld-polnts of the rate terms. 

Schedule 'A* - Disposal of Refuse 

The minimum charge of $0.50 Is not changed. This still permits 
Individuals wishing to dispose of amounts up to 500 lbs. to do so at 
no Increase In cost. The Increase to $0.90 per 1,000 lbs. from $0.65 
Is due to Increased operating costs and the Increased costs of main- 
taining the Dump to the standards set by the Pollution Control Board. 
While the costs for 'load pull off and 'unloading time' are too 
variable to make an accurate determination, the Increased charges are 
principally aimed at reducing congestion at the dumping site. 


* "Dwelling" defined In By-law #4531 as "any premises occupied, used or 
Intended to be used exclusively as a living area and containing not 
more than 2 dwelling units." 


cont'd .... 
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Clause 1, continued 


Schedixle 'B' - Rates for Collection of Refuse 

The collection of refuse from residential dwellings represents 
80% of the workload involved. The basic cost of collection has in- 
creased only from $0.23 to $0.24 due to increased effectiveness in 
the beat structure. As a deterent to additional workload, and in 
order to maintain the most economical beat structure, premiums are 
charged for the time involved in collecting cash from a resident and 
issuing a receipt or for carrying the refuse out to the lane from 
within the property. 

On nightshift, two inter-related factors are principally respon- 
sible for the higher unit cost: congestion in the downtown lanes 
reduces the travel speed and efficiency of servicing the beat and 
the higher frequency of collection (up to six times per premise per 
week) compounds the difficulties. In the 'nightshift area', approxi- 
mately 1,050 premises are serviced on nightshift; 110 on dayshift. 
Those serviced on dayshift have elected to be collected during the day 
for various reasons - usually because they cannot, or do not wish to, 
provide storage for a garbage can at a lane or other suitable location. 

The increased charges for special collections from $4.80 to $6.00 
per cubic yard and from $15.00 to $22.50 per hour can be principally 
attributed to the general inflation of the relevant wages, salaries 
and equipment rental. 

It should be noted that the foregoing costs are inclusive of allow- 
ances for the municipal staff support functions (Personnel, Payroll, 
Purchasing, etc.) as well as interest charges on the capital assets employed 
in the operation. 

The City Engineer and Director of Finance recommend: 

1) That the above changes of rates be approved to take effect 
September 1, 1973 and Schedules 'A' and 'B' of the Refuse 
By-law (No. 4531) be amended accordingly. The Corporation 
Counsel should be so advised. 


2) That the setting of refuse rates on an annual basis be approved 
and the City Engineer and Director of Finance be instructed to 
bring forward rates for the year 1975 at the appropriate time." 


2. 33rcl Avenue - 

Heather to Arbutus 

The City Engineer reports as follows: 

"The July 5th, 1973 Standing Committee of Council on Finance and 
Administration when reviewing the 1973 Basic Capital Budget made the following 
recommendation to Council: - 

'Streets - Page 11 - Project Detail 2:01:05, -06, -07 - Improve- 
ments to 33rd Avenue - Net City's cost $334,000. 

(i) That these projects be deferred pending a report to Council cai 
the desirability of widening this street,' 

The major streets listed in the 1973 Streets Basic Capital Budget are 
included at this time so that funds will be available to finance the City's share 
of the Local Improvements which are being advanced to a Court of Revision to be 
held on the l6th August, 1973. Council approval for the 1st and 2nd Step Reports 
on all these projects had already been received on June 5th, 1973 subject to 
Council approval of the 1973 Capital Budget. Should this project now be approved, 
the Local Improvement procedure initiative principle would proceed to Court of 
Revision and then, if necessary, through the special grounds provisions of the 
By-Law. 


cont'd . . 
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Clause 2« continued 

The current 1971-75 Five Year Plan approved $3,001,000 for upgrading 
vifith curbs and gutters and permanent pavement existing unimproved major streets. 
It is into this category that 33rd Avehue falls with 33rd from Oak to Arbutus 
Streets being itemized in the approved Plan, This proposed pavement will be A2 
feet wide and will be constructed with an offset to the north to permit savijig 
the large old trees on the south boulevard. The trees on the north boulevard, 
at this location, will be relocated to permit installation of the curb and 
gutter. Assurance is given that the number of trees will not be decreased. In 
general, the completion and curbing of City streets contributes to upgrading 
the appearance of the City at large and has the further advantage of providing 
economic benefit to the City by elimination of costly maintenance work. 

Projects are selected for the major street paving programme on the 
basis of traffic priority, together with maintenance and appearance considerations 
The major street pittem in Vancouver consists of a grid having an approximate one- 
half mile spacing which provides: 

(a) A suitable route spacing for transit with a walking distance to the nearest 
route of one-quarter mile, 

(b) A frequency of through streets which gives a satisfactory level of service 
for vehiculsu* traffic thus minimizing the potential use of local streets by 
through traffic, 

(c) A reasonable community unit size between the major streets. 

Throughout the City, the major street system is not yet fully improved 
By means of the Five Year Plan and th# aaanual paving programme, the development of 
the major street system is programmed in an attempt to anticipate and meet the 
growing traffic needs within the City, 

The section of 33rd Avenue under consideration by this report is be- 
tween Heather and Arbutus Streets, It should be noted that 33rd Avenue has a 
natural geographical break at Oambie Street, The section of 33rd from Cambie to 
Heather Streets was paved following a successful petition by the property 
owners which was approved at the June 12th, 1969 Court of Revision, The 
block between Angus Drive and Pine Crescent was similarly paved following 
a petition by the property owners approved at the Court of Revision, Jtine 
22rid, 1967. When considering the upgrading of 33rd from Oak to Arbutus 
Streets, it is logical to include the three blocks from Heather to Oak 
Streets, where no curbs exist, to provide continuity of the improved pave- 
ment from Cambie to Arbutus Streets, This is allowed for when drafting up 
a Five Year Plan and it is understood that additions and deletions will 
occur depending upon changing circumstances during the period, 

33rd Avenue is the major street between King Edward and 1+Lst 
Avenue and is planned for an ultimate roadway width of four lanes within the 
existing street allowances, 33rd Avenue west of Cambie Street is a through 
street with signal control at the major street intersections (Cambie, Oak, 
Granville, etc.) and stop sign control on the locsil streets intersecting 
33rd Avenue, Traffic volumes at some locations are approaching the capacity 
of the single traffic lane. In addition, some traffic shortcuts into the 
lanes to avoid the traffic signals (Oak, Granville). This undesirable 
situation occurs because of capacity conditions on 33rd Avenue. 

The improvement of 33rd Avenue to four lanes is planned now to 
provide an adequate east-west route to minimize the use of local streets, such as 
37th Avenue. 37th Avenue is a local residential street, but because of certain 
conditions, such as roadway width and crossings of the railway tracks, it is 
carrying traffic volumes significantly higher than desirable on a local street. 
The improvements planned for 33rd Avenue will provide a better route and will 
lessen the tendency for traffic to use 37th Avenue and other local streets. The 
improvement will also eliminate the operational difficulties at 33rd Avenue suid 
Oak Street, and at 33rd Avenue and Granville Street caused by the narrow curbed 
pavement installed many years ago. 

Rec ommendation 

I consider that the proposed paving projects on 33rd Avenue are 
desirable improvements to the existing major street pattern and RECOMMEND that 
the funds requested in the 1973 Basic Capital Budget bo approved in order that 

1^T.A^n^^■■a mair riT'nfWaH.M 
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INFORMATION & RECOMMENDATION 

3. Introduction of 
New Bus Service 

The City Engineer reports as follows: 

"By letter of July 30, 1973, the Honourable James G. Lorimer, Minister 
for Municipal Affairs informed Council of the planned introduction at the 
end of August of new bus services in Vancouver, North Vancouver and Coquitlam. 
The Bureau of Transit Services has since advised that because of a delay in 
the delivery of buses from the factory, introduction of some of these services 
has been postponed to mid-October. The following new bus services will begin 
operation in Vancouver on August 31, 1973: 

92 6 North Vancouver - U.B.C. Fastbus - from North Vancouver via the First 

Narrows Bridge, Stanley Park Causeway, Georgia, Howe, Granville Bridge, 
Granville, Broadway, Alma, 10th Avenue, Blanca to Blanca Loop; thence 
via Blanca, University Boulevard to East Mall Loop (U.B.C. terminus). 
Return trips operate via reverse route to Blanca, 10th Avenue, Alma, 
Broadway, Granville, Granville Bridge, Seymour, Georgia, Stanley Park 
Causeway, First Narrows Bridge to North Vancouver. 

933 Lougheed Fastbus - from Coquitlam via Lougheed, Boundary, Pender, 

Kootenay, Hastings, Richards, Duiismuir, Hornby (layover), Hastings 
and return via reverse route. 

9 Broadway - extension of the existing Broadway service eastward into 
Burnaby from Boundary Road via Lougheed to Willingdon, loop at 
Brentwood Shopping Centre and return via the same route. Until over- 
head wire is constructed for trolley buses, a diesel shuttle bus will 
provide service on this extension. 


SERVICE 

926 

933 

9 

HEADWAY: (minutes) 

Base Period 

(9 a.m. - 4 p.m.) 

Peak Hours 

(7-9 a.m. & 4-6 p.m.) 

Sunday and Night 

3 Trips 

15 to Lougheed Mall 
30 to Port Coquitlam 

15 and 30 
30 and 30 

10 
10 

30 

HOURS OF SERVICE 
Weekdays 
Saturdays 
Sundays 

Peak Hours Only 

5:30 a.m. - 1:00 a.m. 
5:30 a.m. - 1 :00 a.m. 

6:30 a.m. - midnight 

6 a.m. - 1 a.m. 
6 a.m. - 1 a.m. 
6 a.m. - 1 a.m. 

Number of Buses Used 
to Provide New 
Service (Peak) 

3 

11 

2 


The new Fastbus Service 933 will provide limited stop bus connections 
from the Lougheed Mall and Port Coquitlam to downtown Vancouver. New bus 
stops are required on the north side of Hastings west of Kootenay Street, and 
on the west side of Kootenay south of Hastings Street. In the downtown area, 
the service will use existing bus stops, with one new stop required on the 
east side of Hornby north of Dunsmmr Street. 

To maintain schedule and give the bus drivers a short break, this service 
must have a 10-15 minute 1 ayover/t iming stop in the downtown at the o,id of the 
route. The Larwill bus depot is already over-crowded and is poorly located for 
bus penetration of the downtown from the east. In the absence of any bus 
terminal facilities in the downtown, the new buses must layover on-stroot. The 
Hornby Street stop north of Dunsmuir is proposed as a layover location to 
minimize traffic disruption while allowing the buses {^ood penetration of" i h(> 
Central Business District core office and business area. 


cont'd . 
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Clause 3 continued 

The Bureau of Transit Services advises that the 926 North Vancouver-U.B .C . 
and the 9 Broadway extension are being introduced now to coincide with the 
commencement of fall classes at U.B.C. and B.C.I.T., in order to establish 
these bus services early in the school year as a means for student commuting. 
The 926 Fastbus will provide an express bus connection (using existing bus 
stops at Granville/Broadway and the Blanca Loop) from the North Shore to 
U.B.C. operating in peak hours only. 

The above description of proposed additional bus services on existing 
Vancouver bus routes is submitted to Council for INFORMATION. 

It is RECOMMENDED that Council approve: 

1) The proposed use of Hornby Street between Dunsmuir and Hastings Street 
as a transit route. 

2) The proposed bus stops: 

a) on the north side of Hastings west of Kootenay Street. 

b) on the west side of Kootenay south of Hastings Street. 

c) on the east side of Hornby north of Dunsmuir Street. 

3) The use of the proposed Hornby Street bus stop as a layover for 
Fastbuses at this time, and that Council request that the Provincial 
Government obtain off-street facilities for downtown bus layovers as 
soon as possible." 

FOR coumi haiOii see page(s) ...222^ 
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BUILDING AND PLANNING MATTERS 


RECOMMENDATIONS 


1. Rezoning Application - 

S/S East 14th Avenue between 
Quebec and Main Street 


The IJeputy Director of Planning and Civic Development reports 
as follows s 


"An application has been received from Mr. Eric Nieminen, 
403 - I95S Barclay, requesting an amendment to the Zoning 
and Development By-law whereby Lot 6, Block 51, D.L, 302, 
being the south side of East 14th Avenue between Quebec 
and Main Street would be re-zoned from C-2 Commercial to 
RM-3 Multiple Dwelling District for the piarpose that the 
applicant 'would like to join this property with 142 E.I4 
and build an apartment. ' 


The aubjeot lot has a frontage of 43.6' and a depth of 122', 
currently Boned C-2 Coninercial and occupied by a single family 
dwelling. The properties immediately to the east and fronting 
Main Street, separated by a 16' City lane, are asoned C-2 
Commercial and developed with a gasoline service station but only 
have a depth of 89' . The subject property together with Lots 4 
& 5 to the west (Lots 4 & 5 being asoned RM-3) are bounded on 
three sides by a City lane. Lots 4 & 5 are also occupied by 
single family dwellings. 

The Technical Planning Board at its meeting of June 15, 1973, 
recommended that the application be approved to reeone the said 
lot from C-2 Commercial District to RM-3 Multiple Dwelling 
District, provided the applicants undertook to develop same 
with the lot immediately to the west as one development. 

On July 6, 1973, the Vancouver City Planning Commission endorsed 
the reoommendation of the Technical Planning Board. 

It is RECOMMENDED that the reports of the Technical Planning 
Board and Vancouver City Planning Commission be received and the 
matter be referred for the consideration of Council at a Public 
Hearing." 


2. Density of Development 
- Vancouver Centre 


The Deputy Director of Planning and Civic Development reports 
as follows? 


"Council on March 6, 1973 in atjproving the development permit for 
Vancouver Centre development, in part resolved: 

'That there be a further report on the question of 
density particularly in view of the densities Council 
is considering for the downtown area.' 

The architects for Vancouver Centre have now submitted revised 
drawings incorporating changes required according to conditions 
of approval adopted by Council on March 6, 1973. These drawings 
are being processed to check for compliance with the City's 
Zoning and Development By-laws and Building By-laws. 


cont ' d . . . . 
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Clause 2, continued 


The following taQjle shows the floor space of Vancouver Centre as 
now subniit:t:ed: 


Sq. Ft. F. S. R. 

a) All floors at and above abutting 

streets but excluding parking garage. 498,800 7.92 

b) All floors at and above cdDUtting 

streets including parking garage. 601,700 9.55 

c) All floors cdDOve and below 
abutting streets on site only and 
excluding underground mechanical , 

storage and parking spaces 641,000 10.17 

d) All floors above and below 
abutting streets including, areas 
beneath Granville & Georgia Streets 
but excluding underground mechanical , 

storage and parking spaces. 662,000 10.51 

(A comparative table with some of the major projects in Downtown 
Area is attached as Appendix 'A') 

The device of F.S.R. is used to control basically two things: 


1. the intensity of any use on a site (this affects the level of 
activities in an area as examplified, for example, by the number 
of pedestrians coming and going, truck movements, etc.) 

2. the bulk of a building, which is for the purpose of relating the 

appearance of the building to its environment. 


To some extent, the appropriate method of measurement for either 
of these two purposes is in conflict. 

If one is concerned with the "bulk", it is only appropriate to 
measure FSR above grade. If one is concerned with the level of 
activities primarily, it is important to consider the operational 
floors wherever they are located. 

Referring to Appendix A, it can be seen that when bulk is the 
criterion the Vancouver Centre proposal compares favourably with 
most of the buildings listed. When concerned with "intensity of 
use", it appears to be at about the median point of the buildings 
listed. 


It is therefore RECOMMENDED that Council approve the Floor Space 
Ratio of 10.51 for Vancouver Centre and in computing the Floor 
Space Ratio all floor areas including those beneath Granville and 
Georgia Streets, except areas used exclusively for heating and 
mechanical equipment, storage, and parking that are below the 
lowest building grade of the abutting streets and lanes shall be 
included. 

When Covincil has made its decision on the Floor Space Ratio, 
the subsequent actions leading to the issuance of the 
Development Permit will be handled administratively." 


(A Comparative Table with some of the major projects 
in Dovmtown Area is attached for the information of 
Council ) 
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3. Rezoning Application - 
3150 Rosemont Drive, 
S/S of Rosemont Drive, 
E of Kerr Street 


(BUILDING - 3) 


The Deputy Director of Planning and Civic Development reports 
as follows: 

"An application has been received from Mr. F.D. Siudut of 
the M. Kopernik Foundation at 11^7 East 27th Avenue, 
Vancouver 10, requesting an amendment to the Zoning and 
Development By-law whereby Lot 44, D.L. 334, being the 
south side of Rosemont Drive, east of Kerr, would be 
re-zoned from CD-I Comprehensive Development District 
so as to amend existing uses permitted in this CD 
Comprehensive Development District to provide for a 
•personal care home'. 

By letter dated March 5, 1973, Mr. Siudut advises that 
the personal care units would be located on the main floor of 
Building A. 

There would be 35 personal care units out of a total 
number of 109 units provided. 

Mr. Siudut further states: 

"We are certain you are aware of the need for personal 
care facilities in the City and that their provision 
was requested by the agencies of the Provincial Govern- 
ment who supported our project by granting us a subsidy 
amounting to one third of the total cost." 

Brief History 

The 2 acre site is located on the south side of Rosemont 
Drive. To the south and west are one family dwellings. To the 
east is a proposed townhouse development. To the north is a 3.4 
acre park strip with a townhouse development further to the north 
fronting West 58th Avenue. 

City Council on January 7, 1972 approved the sale of this 
site for the development of low income senior citizens housing by a 
non-profit society. 

The conditions including, that the scheme of development 
be approved by the Technical Planning Board. 

City Council in August 1972 passed By-law No. 4637 to permit 
senior citizens housing on this Comprehensive Development District site. 

Mr. Kopernik filed a Development Permit Application No. 59803 
on August 11, 1972 for a "senior citizens housing project. Hostel and 
Personal Care Home." 


At that time the applicants were advised that the conditions 
of zoning of this CD-I area did not include the provision of a personal , 
care home. It was recommended to the applicant that the approval of 
City Council be sought by way of an application to amend the Zoning and 
Development By-law to provide for a personal care home. Because of the 
need for urgent construction completion, the applicant decided to exclude 
the personal care home and provided a senior citizens housing development 
only. 


cont'd .... 
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Clause 3i continued 


Develofjmtnt Permit No. 59803 as Issued August 24, 1972 Is 
subject to certain coniHIons Including an amendment to the Development 
Permit Application to dilete the hostel /personal care home of the sub- 
mission and provide for a senior citizens housing development only. 

The approved Development Remit provides for a senior citizens 
housing development excluding personal care home containing 33 dwelling 
units and 76 sletping units, (rocNR and board) with ancillary lounges, 
kitchen and storage, etc. si*j«et to ctrtain conditions. 

A fur^er letter was submitted by tite applicant F.J. Sludut, 
(President) dated July 12, 1973 In which he referred to 76 personal 
care units. On a further check with Father Gtolus (Vice-President) 
by telephone as Mr. Sludut was on vacation. Information was received 
that of the 109 units In the building, approximately 38 units would 
be for personal care, 38 units as room and board amf the remlnlng 
33 as dwelling units. 

The Technical Planning Board on July 13, 1973 recommended 
that this application be APPROVED thereby permitting the Inclusion 
of "personal care home" In the uses permitted In this CD-I Comprehensive 
Development District subject to prior compliance by the owners to the 
following condition: 

that the detailed scheme of development, i.e. the provision 
of personal care home units be first approved by the 
Technical Planning Board upon filing Of a Development Permit 
Application. 

The City Planning Commission endorsed the July 13, 1973 
approval of the Technical Planning Board on July 20, 1973. 


It Is Recommended that the reports of the Technical 
Planning Board and the City Planning Commission be received and the 
matter be referred for the consideration of Council at a public 
hearing. " 


4. Development Permit Application 
No. 62977 - Z^B6 Granville St. 

The Deputy Director of Planning and Civic Development reports 
ae follows: 

"Mr. J. W. Querin, for Standard Oil Company of B.C., has filed Development 
Permit Application No. 62977 to provide new facia to the existing service 
station building and pump Islands on this site. 

The development Is located in a C-3 Coumercial District. 

The Gasoline Service Station Policy, as adopted by City Council in October 
of 1968, permits alterations to the existing gasoline service station at 
this location. 

The Technical Planning Board and the Vancouver City Planning Commission 
recommend that Development Permit Application No. 62977 be approved in 
accordance with the submitted application, such plans and information 
forming a part thereof, thereby permitting alteration to provide new facia 
to the existing service station building and pump islands on this site, 
subject to the following conditions: 


cont'd .. 
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(BUILDING 


1. Prior to the Issuance of the Development Permit, revised drawings 
are to be first submitted or the submitted drawings amended to the 
satisfaction of the Director of Planning and Civic Development 
clearly indicating: 

(a) Landscaping to the satisfaction of the Director of Planning 
and Civic Development. 

(b) Details of the garbage enclosure. 

2. The development Is to be carried out and maintained In accordance 
with the approved drawings and Section 11(10) of the Zoning and 
Development By-law. 

3. All signs are to comply with the Zoning and Development By-law. 

4. All landscaping Is to be provided within six (6) months from the 
date of Issuance of this development permit and thereafter to be 
pemUmmtly maintained. 

RECOWENDED that Development Permit Application No. 62977 be approved In 
accordance with the recommendations of the Technical Planning Board and 
the Vancouver City Planning Commission." 


5. Rezoning Applicatio^i - 

N/S West 6th Avenue between 
Balsam and Larch 


The Deputy Director of Planning and Civic Development reports 
as follows: 

"An application has been received from C.W. Goodrich, 
Philadon Realty Ltd., 235» East Broadway, Agent for 
Owner, requesting amendment to the Zoning and Development 
By-law whereby Lots 11-14» Block 26l, D.L. 526 be 
rezoned from RT-2 Two Family Dwelling District to 
RM-3 Multiple Dwelling District for the purpose of 
•construction of an apartment building'. 

The aubjeot lots eaoh have a frontage of 50* and a depth of 120* 
and are oocupi«d by older type d'«felllngs« No lane exiata in the 
block. The hones on the subject lota are vary similar to the 
other older type homes in the immediate area< 

History 

*0n July 30, 1971, an identical application was filed by 
Mr. H.J. McKay of 235 E, Broadway, At that time the Technical 
Planning Board and the City Planning Commiaaion recommended the 
application be not approved for the following reasona : 

1. There atill exiata approximately 81 acres of land in the 
Kitailano area aoned for apartment development that ia 
currently occupied generally with older dwellinga, 

2. The reaoning of thia aite would create an iaolated RM-3 
Multiple Dwelling Dlatrict aite, permitting a high-riae 
building in an area otherwiae soned aa RT-2 and developed 
with dwellinga generally 1 and 2 atoreya in height. 


cont 'd 
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Clause 5t continued 

The Technical Planning Board also wishes it noted that under 
the provisions of the RT-2 District Schedule, with notification 
of the adjacent property owners as the Technical Planning Board 
deems necessary, an apartment building or townhouse may be 
approved as a conditional use, with suitable design, and subject 
to the RM-1 Multiple Dwelling District Schedule Regulations 

1. e. height of the building shall not exceed 2 storeys plus 
cellar or 1 storey plus basement, floor space ratio shall not 
exceed 0. 75, ' 

This application was denied by Council at the meeting of 
October 19, 1971, 

Since that time the development within the multiple zoned area 
has changed slightly, however, in December 1972 there still 
remained some 67 acres of multiple zoned property not yet 
developed for specifically designed apartments. 

The Technical Planning Board at its meeting of June 15, 1973, 
recommended the application be NOT APPROVED for the following 
reasons : 

1, The rezoning of this site would create an isolated RM-3 Multi 
pie Dwelling District site and would permit the construction 
of a highrise apartment building in an area otherwise zoned 
as RT-2 Two Family Dwelling District and developed with 
dwellings generally 1 to 2^ storeys in height, 

2. There still exists 67 acres of land in the Kitsilano area 
zoned for apartment development which is currently occupied 
generally with older type dwellings. 

The Technical Planning Board also wish it noted that under the 
provisions of the RT-2 Schedule, subject to notification of the 
adjacent property owners, an apartment building or townhouses 
may be approved as a conditional use subject to suitable design 
and RM-1 District Schedule regulations, i.e,, 2 storeys plus 
cellar or 1 storey plus basement, floor space ratio shall not 
exceed 0,75, 

On July 6, 1973, the Vancouver City Planning Commission endorsed 
the recommendation of the Technical Planning Board, 

It is RECOMMENDED that the application be refused in accordance 
with the recommendations of the Technical Planning Board and 
City Planning Commission, " 

(Delegation Request: A.W. Goodrich Co. Ltd.) 

Building Line - N/S 37th 
Avenue from the E property line 
of Fraser to the W property line 
of Inverness Street 


e Deputy Director of Planning and Civic Development reports 
follows : 

"City Council on September 26th, 1972, considered a Boesrd of 
Administration report (Property Matters) dated August 3.1st, 1972, 
wherein the City Engineer detailed a proposed redevelopment of 
East 37th Avenue from Fraser to Inverness, to provide 27 ft, 
roadway on 50 ft, allowance, and suggested certain procedures to 
improve the street allowance, with alternatives. 


cont 'd 
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Clause 6. continued 

The Director of Planning has mad* application to amend Schedule B • 
Part II • Building Llnea, of tha Zoning and Oavelopment Bylaw, 
whereby a building line would be established on the north aide 
of East 37th Avenue between Eraser and Inverness to provide a 
50' street, In accordance with the plan prepared by the City 
Engineer, In order that any development oermlt applications may 
be withheld under Section 570 of the Vancouver Charter, should 
Council so wish. (Copy of the plan Is attached,) 

The Technical Planning Board on February 23, 1973 recommended 
that the application made by the Director of Planning and Civic 
Development be referred direct to a Public Hearing after a 
report has been received thereon from the City Planning 
Commission. 

The Vancouver City Planning Commission on July 20, J973 endorsed 
the Technical Planning Board's recommendation. 

IT IS RECOKiiENDED that the reports of the Technical Planning 
Board and Vancouver City Planning Commission be received end the 
matter be referred for the consideration of Council at a Public 
Hearing. " 


7. Sign By-law - Proposed 
Granville Street Transit 
Mall 

The Deputy Dirocter of Planning and Civic Development and the Director of Social 
Planning report as follows: 

" Background 

Council, at its meeting of February 20th, 1973, resolved that: 

•Council Instruct the City Electrician to enforce Clause 4 of 
the Sign By-law more rigorously as far as appearance is 
concerned in those areas listed in Appendix "A", the judgment 
to be made in relation to the area in question. ' 

Granville Street, from Robson Street south to the Bridge, is one of the 
areas affected by this action of Council. Granville Street north of 
Robson Street is not included within the area of rigorous control. 

In view of Council's desire to plan and construct a permanent pedestrian 
mall on Granville Street involving areas north of Robson Street, it is 

RECOMMENDED THAT for the purposes of more rigorous sign control, the 
present northern boundary of the Granville Beaut if icat ion Area be 
extended to the northern termination of Granville Street." 


S. Development Permit Application 
No. 63226. 6506. Victoria Drive 

The Director of Planning & Civic Development reports as follows: 

'*Gul£ Oil of Canada Limited have filed Development Permit Application No. 63226 
to demolish the existing gasoline service station and to construct a new service 
station (self-serve) on this site. 

The site is in a C-2 Commercial District at the south east comer of Victoria 
Drive and 49th Avenue. 

The Gasoline Service Station Policy, as adopted by City Council in October of 1968, 
permits the reconstruction of a service station at this location. 


cont'd 
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Clause S, continued 

The Technical Planning Board and the Vancouver City Planning Commission recommend 
that Development Permit Application No. 63226 be approved in accordance with the 
submitted application, such plans and information forming part thereof, thereby 
permitting the demolition of the existing gasoline service station and the 
reconstruction of a new gasoline service station (self-serve) on this site, 
subject to the following conditions: 

1. Prior to the issuance of the Development Permit, revised drawings are 
to be first submitted or the submitted drawings amended to the 
satisfaction of the Director of Planning and Civic Development clearly 
indicating: 

(a) Landscaping to the satisfaction of the Director of Planning and 
Civic Development, 

(b) Details of the garbage enclosure. 

2. The development is to be carried out and maintained in accordance with 
the approved drawings and the relevant requirements of Section 11(10) 
of the Zoning and Development By-law. 

3. All signs are to comply with the Zoning and Development By-law. 

4. Ail landscaping is to be provided within six (6) months from the date 
of issuance of this Development Permit and thereafter to be permanently 
maintained. 

RECOMMENDED that Development Permit Application No. 63226 be approved in accordance 
with the recommendations of the Technical Planning Board and the Vancouver City 
Planning Commission. " 

9. Development Permit Application 
.;^55924 - Sands Motor Hotel 

The Deputy Director of Planning and Civic Development upon 
the advice and concurrence of the West End Planning Team, 
reports as follows: 

.. HISTORY 

Original approval for Development Permit Application #55924 

was given by the Technical Planning Board on October i5th, 1971. 

This included a height of 299.5' and a Floor Space Ratio of 4.28. 

Revised plans were approved by the Technical Planning Board 
April i4th, 1972, embodying a reduced height of 236.5' and a 
Floor Space Ratio of 3.5. 

Due to the intervention of the civic employee's strike, the 
hearing of delegations and the fulfilling of conditions of 
approval, a Development Permit has not yet been issued. 

STATUS OF PRESENT DEVELOPMENT PERMIT APPLICATION 

The applicant has further revised this proposal. Plans dated 
February 9th, 1973 indicate the proposed height has been 
considerably reduced to 201' and the floor space ratio has been 
slightly reduced to 3.45. There are other improvements in 
design, notably the reduction in height of the parking levels 
facing on to Denman and Davie Streets. 

On the advice of the Department of Permits and Licences, the 
Deputy Director of Planning and Civic Development reports that 
subject to the provision of more detail, the revised proposal 
appears to meet ail conditions of approval excepting a deficiency 
of four parking stalls. 


cont'd ... 
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Clause 9 continued 

The Corporation Counsel advises that the application cannot be 
refused on the basis of non-compliance within 90 days to 
conditions of development permit approval imposed September 6, 
1972. 

The West End Planning Team is of the opinion that: 

1. the treatment and articulation of the lower level facade 
on Denman Street is much improved but should have a 
similar treatment to the Davie Street facade, especially 
with regard to the partially covered sidewalks. 

2. the applicant should be encouraged to provide ground 
floor commercial uses similar in character to those 
presently existing on Denman Street, i.e. small retail 
stores and an open-air restaurant. 

3. the applicant should provide information upon exterior 
surface treatment including any permanent night time 
lighting proposed for the building, for approval of the 
Technical Planning Board, following referral to the 
Design Panel. 

Although this proposal, in total, does not conform to the West 
End Policy Guidelines, it is certainly a welcome improvement 
over the building which could go ahead under previous Technical 
Planning Board approval. 

(The West End Community Council's opinion is attached for Council's 
information) 
RECOMMENDATION 

' THAT Council sanction amendment to Development Permit 
Application #55924 as indicated in the applicant's 
plans dated February 9th, 1973, subject to normal dev- 
lopment permit approval procedures, and 

THAT the Technical Planning Board be so informed.' " 


CONSIDERATION 

10. Rezoning Application 

S/S Franklin St. between 
Kaslo and Renfrew Streets 
plus 144* on Hastings St. 

The Deputy Director of Planning and Civic Development reports as 
follows : 

"An application has been received from L.G. Dirassar, 401 -540 
Burrard Street, Vancouver 1, B.C. requesting an amendment 
to the Zoning and Development By-law whereby Lots 6, 7, ^ 
12, 13, Eg- & W-g- of 14, 15 to 21 incl. and Lots A and B, 
Block 50, T.S.S.L. and portion of lane will be rezoned from 
RS-1 One Family Dwelling and C-2 Commercial District to 
CD-I Comprehensive Development District for the purpose of 
'Constructing a 246-room hotel, complete with banquet, 
dining, cocktail, specialty restaurant and tavern facilities 
as well as ground floor retail and parking for 500 cars, 
all as indicated on the accompanying drawings. ' 


cont 'd . . . 
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Clause 10 continued 
Brief History 

Since 1968 there have been three applications to rezone all or part 
of the subject properties to permit development thereon of a hotel 
with a small amount of customary ancillary uses and a small amount 
of office and retail. 

The first application, which was denied, only included the lands on 
the south side of Franklin between Kaslo and Renfrew, 

At a Public Hearing on September 12, 1968, the rezoning to CD-.1 was 
approved, which included the same lands as the present application, 
subject to the applicant first complying with a number of conditions. 
These conditions were not fulfilled and therefore the amending by-law 
was not enacted. 

The third application, by the current applicant, was considered at a 
Public Hearing on August 3, 1972, for a hotel development and was 
approved by Council at the Public Hearing subject to the following 
cond itions : 

1, The detailed scheme of development to be first approved by the 
Technical Planning Board after advice from the Design Panel, 
such scheme of development to be similar to that submitted by 
the architects, Dirassar, James, Jorgenson, Davis, and marked 
"Received - December 13, 1971" but the height not to exceed 

13 storeys plus mechanical equipment floor and the floor space 
ratio not to exceed 1,85 gross, but may exclude those areas 
underground used for off-street parking, off-street loading, 
boiler room and small ancillary storage areas, 

2, Approval to be first obtained, after report thereon from the 
City Engineer, for the acquisition of a portion of the east- 
west City lane, 

3, All lots, including the portion of the east-west lane, to be 
first consolidated into one parcel and so registered in the Land 
Registry Office, 

4, A minimum 24' landscaped setback is to be maintained along 
the full length of Franklin Street, with no vehicular ingress 
or egress permitted and suitable planted areas being provided 
adjacent to Renfrew and Kaslo Streets, with suitable tree 
planting within the surfaced parking area, 

5, No roof signs to be permitted and all other signs and 
advertisements to be to the approval of the 'rechnlcal 
Planning Board, 

6, Any lighting used to illuminate the off-street parking 
areas shall be so arranged that all direct rays are reflected 
on the parking areas and not on any adjacent residential 
properties, 

A further condition imposed by City Council that the off-street 
parking of 375 cars as proposed be increased to 500 cars with 
approximately 400 to be underground. 

Further, that should the foregoing conditions not be complied 
with within 180 days of approval at Public Hearing to the 
rezoning, the approval contained in this resolution shall expire. 

These conditions were not fully met by the applicant in sufficient 
time for the amending by-law to be enacted by a majority of 
Council members who heard the application at the Public Hearing 
August 3, 1972, 
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Clause 10 continued 


Comparison of the development as approved at the Public Hearing of 
August 3, 1972, and the current application (as submitted by the 
architect) 


Floor Space Ratio 


Height of Building 


Uses 


Height of Tower above 
Hastings Street 

Size of Tower 


No. of off-street 
parking spaces 


Previous Application & 
conditions of approval 
August 3. 1972 

1.85 

excluding underground 
areas for off-street 
parking, off-street 
loading, small ancillary 
storage areas 


Current Application 
1, 85 

excluding under- 
ground parking, etc. 


13 storeys + mechanical 13 storeys + mech- 


f loor 


Hotel with customary 
ancillary facilities 
small amount of retail 
restaurant, off-street 
parking and loading 
facilities 


No. of Sleeping Units 314 


Approximately 148' 
84' X 100' 

500 (400 underground) 


anical floor 
measured from 
Hastings East elev. 

Hotel with custom- 
ary ancillary 
facilities, small 
amount of retail, 
office, restaurant, 
parking and loading 
facilities 

246 


Approximately 148' 

Approx. 76' -112' x 
110' 

507 (approx. 457 
underground ) 


G eneral Description 
Lower Floor 


Tavern - 5300 sq.ft. 
specialty restaurant- 
4200 sq.ft,, loading 
storage, lunchroom, 
ancillary facilities 


Tavern-4800 sr. ft. 
specialty restaurant 
3300 so, ft- , staff 
area, storage, etc. 


Main Floor 
(Basement , 
street level) 


Dining rm - 2500 sq, 
cocktail lounge - 
2500 sq.ft., coffee 
shop - 1500 sq.ft., 
retail - 2500 sq.ft, 
and administration 
offices, kitchen 
facilities, etc. 


ft. Ballroom -5100 sq, ft. 
salons - 1600 sq.ft. 
Coffee garden - ) 500 
sq-ft, , cocktail 
lounge - 2700 so, ft, 
dining room - 2600 
sq, f t, , retail - 
11 , 3.00 so, ft, , 
storage , washrooms, 
etc. 


Second Floor 
(Hastings Street 
level ) 


Ballroom -5000 sq. ft. 
4 salons 


Health Club 
sq, f t , 


8247 


The scheme of development is similar to the previous one approved 
and the plan also indicates all parking below grade with the 
exception of approximately 50 spaces. 
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Clause 10 continued 


The Technical Planning Board on June 15, 1973 reconraiended that 
the application be APPROVED to rezone the subject area to CD-I 
Comprehensive Development District with the development by by-law 
to be restricted to: 


a hotel with customary ancillary facilities (tavern, cocktail 
lounge, ballroom), limited retail and office space, health 
club, restaurant and ancillary off-street parking and off- 
street loading facilities 


- the height of the building not to exceed 13 storeys plus 
mechanical equipment nor 150' measured from the Hastings 
Street building grade 

- the floor space ratio not to exceed 1^85 excluding those 
areas totally underground used for off-street parking, off- 
street loading, heating and mechanical equipment, nor 
balconies, sun decks or similar appurtenances provided the 
total area of all such balconies, sun decks or similar 
appurtenances do not exceed 8% of the permitted floor area 

and subject to prior compliance by the owners to the following 
cond it ions : 


1* The scheme of development to be first approved by the 

Technical Planning Board they having particular regard to 
the design of the building and the treatment of the open 
portions of the site, and satisfactory arrangements for 
vehicular ingress and egress to the off-street parking and 
off-street loading facilities and satisfactory on site pick- 
up and drop-off areas. 


2, The Technical Planning Board to first consult with the Vancou* 
ver City Planning Commission and to receive advice from the 
Design Panel. 

3, Approval to be first obtained from Council after a report 
thereon from the City Engineer for the ecauisition of a 
portion of the east-west City lane, 

4, The owners to first dedicate the southerly seven (7) feet of 
Lots 6, 7 and 8 for future widening of E, Hastings Street, 

5, All lots, including the portion of the east-west lane to be 
first consolidated into one parcel and so registered in the 
Land Registry Office, 

6, A minimum twenty-four (24) foot landscaped setback to be main- 
tained along the full length of Franklin Street with no 
vehicular ingress or egress permitted and suitable planted 
areas being provided adjacent to Renfrew and Kaslo Streets 
with additional tree planting being provided within the 
surfaced parking area. 


7, No roof signs to be permitted and all other signs and adver- 
tisements to be approved by the Technical Planning Board. 

8, Any lighting used to illuminate the off-street parkinci area 
shall be so arranged that all direct rays reflect in the 
parking area and not in the residential properties. 


FURTHER, that should the foregoing conditions not be complied with 

within 180 days of approval by Council of the application following 

public hearing the approval contained in this resolution shall 
expire , 
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Clause 10 continued 

On July 6, 1973, the Vancouver City Planning Commission recommended 
that this rezoning application be NOT APPROVED for the following 
reasons : 

(1) the residential area in the general vicinity of the 
Pacific National Exhibition already suffers considerably 
from heavy traffic conditions and parking problems, 

and no data has been forthcoming to suggest that this 
situation could be anything but worsened by the oroposed 
hotel development 

(2) there is considerable commercial zoning in the vicinity 
yet the hotel proposal includes inroads into a residen- 
tial area at a time when housing is at a premium^ 

The Recommendations of the Technical Planning Board and 
Vancouver City Planning Commission are submitted for 
Council's consideration. " 

(Delegation Request: J.G. Dirassar - see attached letter 

from Dirassar, James, Jorgenson, Davis) 

RECOJVIMENDATION 

11. Proposed Open Space at N/E 
Corner of Thixrlow and 
Hastings Streets 

The Deputy Director of Planning and Civic Development reports 
as follows: 

" BACKGROUND 

On February 13, 1973 Council resolved to approve a lease from the City 
of Vancouver and Canadian Pacific Limited to Imperial Parking Limited, 
for Lots 9 and 10, Block 1, D.L. 185 at the north-east comer of Thurlow 
and Hastings Streets. A report to Council e3q5lained that Lots 9 and 10 
were acquired jointly by the City and Canadian Pacific (Title is vested 
in the Canadian Pacific Railway but the City shares expenses and revenues) 
and that the 2 lots wovild be leased along with the Thurlow Street end 
for parking purposes. The lease could be terminated on one month* s 
notice. 

Council resolved further: 

THAT the Director of Planning and Civic Development and the 
Supervisor of Property and Insurance be requested to consider 
for r^ort to Council, the optimum use of the property referred 
to in the clause, with the view to the Council thereafter 
discussing the matter with Marathon Realty Co. Ltd. 

REPORT SUMMARY : 

This report proposes that the site be developed iranediately as a small 
urban public use area. This would provide much needed open space in the 
high density office area without nil itir out longer range options. 

OPTIMUM USE OF THE SITE : 

Choice of n ufjp for this property shoiihl t.-ikf^ ■ rronrit of imni'fli-'tr ^- 

yf^r\r pr-riod. ' n<i alfjo of porsible iispr> which inny bp nppdpd in i.ho lonrr-r 
term. 

1. Long Range Options 

a. Third Crossing Access 

The site could be needed as part of a future rapid transit and/or 
vehicle crossing of Burrard Inlet. Decisions on this matter must 
await further study by the City, Regional District and Province. 
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Clause 11 continued 

b. Public Open Spac^ 

In line with the comprehensive redevelopment of the Burrard Inlet 
waterfront for pedestrian oriented uses, the site could provide a 
landscaped viewpoint with steps linking the office areas to the 
pedestrian waterfront area below. 

The site is NOT considered suitable for commercial development because 
of the need to maintain view of the waterfront between the existing 
office buildings. The avrtcward topography of the parcel and the 
presence of the railway txuinel under the site, in any case, would pose 
problems for any major development. 

2. T[iYi^<»f^;iat e Options 

a. Surface Parking 

The site could continue to be used for "teirporary*' surface parking 
for a period of 10 or 15 years lintil a decision is made on the 
site's long term future. In view of Council's desire, as e:q)ressed 
through the current Downtown planning program, to improve the 
appearance of the City, this option is not recommended. (The site 
presently produces a revenue from parking of $185 per month to the 
City and $90 per month to the C.P.R.) 

b. Public Oper^ Space 

This option is RECOMMENDED because it can be implemented immediately 
without ruling out either of the two long range options. In fact, 
it, could be confirmed as the permanent form of development if water- 
front plans mature according to present thinking. 

The scheme would produce general benefits to Downtown workers, 
residents and visitors, by providing one of the few potential harbour 
viewpoints, by linking the plazas of major office developments to 
form a walkway overlooking the Inlet, and by eventually providing an 
access to the redeveloped waterfront. 

The open apace scheme would also produce substantial benefits to the 
amenity of adjoining office buildings, the Baxter Building and the 
Guinness Building. For the co-owner of the site, C.P.R., the open 
space scheme would conplement plans for the redevelopment of the 
conpany's waterfront lands by increasing public access to and 
interest in the potential of the waterfront. 

Cost Sharing : Because of the benefits accruing to the joint site 
owner and the owners of the adjacent properties, it is considered 
that the costs of turning the site into a landscaped open space area 
should be shared among the City, Canadian Pacific Conpany, Baxter 
Group Ltd, and the Guinness interests. 

RECOMMENDATIONS ; 

It is recommended that: 

1. Lots 9 and 10, Blk. 1, D.L. 185, and the adjacent Thurlow Street 

end be developed as soon as possible for a public use area to include 
connections to adjacent developments. 

2. Council request City Officials to negotiate with Canadian Pacific 
Ltd., Baxter Groi:p Ltd., and the Guinness interests, to reach agreement 
on the design, cost estimates and cost sharing arrangements for the 
public use area and to report back. 

3. In the meantime the site continue to be leased to Inperial Parking Ltd. 
for surface parking purposes on a month-to-month basis. " 
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FINANCE MATTERS 


RECOMMENDATION 

1. Grant Request - The Canadian Council 
of Christians and Jews, Inc. 

The Director of Social Planning reports: 

"On July 18, the Canadian Council of CViristians and Jews, 
Inc. submitted a brief requesting a City grant of $900.00 
to help subsidize Vancouver teenagers who would not other- 
wise be able to attend their Annual Brotherhood Camp. 

The camp will take place on Gabriola Island and extend 
over twelve days. Sixty teenagers from the Vancouver 
area (80% from Vancouver proper) including thirty from 
low-income and minority groups will be attending. 

The total budget for the camp is approximately $17,300.00, 
of which $15,500.00 is being met by cost sharing between 
the Secretary of State Department, the Provincial Govern- 
ment and the Canadian Council of Christians and Jews, Inc. 
The remainder of the budget is made up of a $30.00 par- 
ticipant fee. The $900.00 requested will allow the City 
to sponsor thirty teenagers. 

United Community Services, which has a sppcinl ramp budget , 
advises that this budget is exliausted and Ihnt absolutely 
nothing further is available this year; liowevor, the Cana- 
dian Council of Christians and Jews, Inc. should apply now 
for consideration next year. 

The Director of Social Planning recommends: 

1. That the Canadian Council of Christians and Jews, Inc. 
be given a grant of $900.00 to provide an opportunity 
for City teenagers to attend their camp. 

2. That the Canadian Council of Christians and Jews, Inc. 
be advised that the United Community Services Bureau 
of Vancouver should be approached in future years." 


FOR CQmiJl^-Xi S^E PAQLisyliS 
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JOINT MEETING 

STANDING COMMITTEE ON COMMUNITY DEVELOPMENT 

and 

STANDING COMMITTEE ON FINANCE AND ADMINISTRATION 


August 7, 1973 


G 
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A joint meeting of the Standing Committee of Council 
on Community Development and the Standing Committee of Council 
on Finance and Administration was held on Tuesday, August 7, 1973 
at approximately 2:00 p.m. in the No. 2 Committee Room, Third 
Floor, City Hall. 

PRESENT: Alderman Bowers (Chairman) 

Aldermen Harcourt, Marzari and Volrich 

ABSENT : Alderman Gibson 

Alderman Rankin (Leave of Absence) 

CLERK TO 
THE COMMITTEE: R. Henry 


INFORMATION 


1 . Voting Machines for Civic Elections 


The Committee considered a report of the City Clerk dated 
August 6, 1973 concerning the possible use of voting machines 
in civic elections. The report explained the difficulties 
encountered by the staff in counting ballots and also the factor 
of the delay in giving and releasing results. The City Clerk 
also was of the opinion that as wage costs have been climbing 
rapidly and the costs of voting machines has remained relatively 
stable, it may now be economically feasible to change to a 
mechanical operation. 

The Committee was advised that a draft proposal had been 
received from Computer Election Systems to supply vote recorders 
including demonstration units and other equipment. Total 
costs, although not firm, is estimated at $295,920 which included 
the following: 

(a) Educational aids, such as a colour film, a supply of 
descriptive pamphlets, newspaper copy with text 
illustrations and pictures. 

(b) The training of election officials in the use of the 
machine . 

(c) The training of computer personnel in the processing 
of the returns. 

(d) A computer programme. 

(e) A ballot assembly service. 

(f) Members of the Company's expert staff to guide the 
election officials in the preparation for and the 
conduct of the election. 

(g) A supply, on consignment to the City, of sufriciont 
parts to look after replacement parts for a lO-yoai- 
period, to be paid for as and when used. 


Attached to the report was a forecast of election costs 
in 1974, comparing both methods of voting. 

The City Clerk indicated that it was possible that other 
municipalities may be interested in renting the machines. 
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Mr. J. Taggart representing Computer Election Systems, 
spoke to the Committee and stated that the Municipality of 
Burnaby, who had used his Company's machines had been extremely 
pleased with the results, including the fact that election 
returns were received earlier. Mr. Taggart also reminded the 
Committee there was a 94% voter acceptance of the voting machines 
in the United States, and related various experiences in some 
of the major cities in the United States. One member of the 
Committee questioned the need for machines, particularly insofar 
as there was a strong possibility a Ward System may be instituted 
and, therefore, the breakdown of figures could be acquired 
easily without the use of machines. On a question raised, 
Mr. Taggart advised that he could see no problem if a rotation 
of names was desired on the ballot, nor would there be any 
problem if a Ward System was instituted and the ballots had 
to be printed accordingly. 

Following a number of related questions, the Committee 

RESOLVED 

THAT the recommendation of the City Clerk, that the 
Committee give further consideration to the introduction of 
the electronic voting system for civic voting, be approved; 

FURTHER RESOLVED, 

THAT a firm proposal on the implementation of an electronic 
voting system for the City of Vancouver be obtained from 
Computer Election Systems or any other Company in this type of 
business ; 

FURTHER RESOLVED, 

THAT the City Clerk obtain reports from other cities on 
their experiences with this type of electronic voting system; 

FURTHER RESOLVED, 

THAT inquiries be made of other municipalities on their 
interest in utilizing the electronic voting system in their 
civic elections. 


The meeting adjourned at approximately 3:20 p.m. 


* * * * * 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


August 10, 1973 


A meeting of the Standing Committee of Council on Finance 
and Administration was held on Friday, the 10th day of August, 1973, 
in No . 2 Committee Room, Third Floor, City Hall at 10:15 a.m. 


PRESENT: Alderman Bowers (Chairman) 

Alderman Volrich 
Alderman Harcourt 
Alderman Marzari 
Mayor Phillips 

COMMITTEE CLERK: R. Henry 


RE CayiMENDAT I ON : 


Local Issues - C.U.P.E. Local 1004 


The Committee gave consideration to the following report 
of the Director of Personnel Services and the Deputy City Engineer, 
dated August 7th, 1973: 

"At the Standing Committee of Finance and 
Administration Meeting on April 5th, 1973, the above 
were instructed to endeavour to settle the Local 
Issues arising out of the 1972-73 negotiations. 

On May 22nd, 1973, the City Local Issues Committee 
reported on the Local Issues advising that all ex- 
cept three items were resolved. The Union requested 
that the three unresolved issues go to mediation. 
The Standing Committee agreed to this request and on 
May 24th, 1973, recommended that the City Local 
Issues Committee Report be approved, which Council 
adopted on June 5, 19 73. 

Instead of appointing a Mediation Officer, the 
Minister of Labour appointed an Industrial Inquiry 
Commission (Mr. John C. Sherlock). His report on 
the three outstanding items is attached. The City 
and the Union representatives have agreed to accept 
his recommendations. These are tla t the one Union 
demand be met and also that the two remaining City 
demands be met." 

The Director of Personnel Services and the Deputy 
City Engineer RECOMMEND that the Recommendations of 
the Local Issues Committee be approved. 

The Committee, RECOMMENDS : 

THAT the foregoing Recommendations of 
the Director of Personnel Services and 
the Deputy City Engineer, be approved. 

(A copy of the recommendations of the Local Issues Committee, 
referred to above, and dated June 12th, 1973, is circulated for 
the information of Council.) 

. FOR CO'JNCiL ACI^O^^ SEE PAGE(S)...ML„™ 


REPORT TO COUNCIL 


SPECIAL COMMITTEE OF COUNCIL 
ON BURRARD INl.ET WATERFRONT 


August 2, 1973 

PRESENT ; Alderman Pendakur (Chairman) 

Alderman Massey 
Alderman Marzari 

Commissioner DuMoulin (Park Board) 


ALSO PRESENT; Alderman Gibson 


COMMITTEE CLERK ; H. Sugrive 


Adoption of Minutes 

The minutes of the meeting of July 19th, 1973, were 

adopted. 

INFORMATION 
Committee Membership 

The Chairman informed the Committee that Commissioner 
Cowie of the Park Board would prefer to have Commissioner DuMoul 
of the Park Board as his substitute on this Committee. It was 
therefore , 

RESOLVED ; 

THAT Commissioner DuMoulin replace 
Commissioner Cowie as a member of 
the Special Committee of Council 
on Burrard Inlet Waterfront. 

Communications; Entrance to Stanley Park, 
Four Seasons Site 


(i) The following communication from the National Harbours 
Board (Pacific Region), in respect of the entrance to Stanley 
Park was presented by the Chairman; 


The report of the Special Committee of Vancouver Council on Burrard Inlet Waterfront 
dated July 19th, 1973, recommends as follows: - 
A. Entrance to Stanley Park 

1. That the westerly portion of the Four Seasons site ( Chiico Street 
to Guilford Street) be brought into the public domain and be used 
as public open space and/or park. 

2. And that Council authorise the Mayor and the Chairman of this 
Committee to negotiate with tlio Federal Government and owners of 
the property in question, to implement the above recommendation. 

Insofar as the National Harbours Board (a Crown Corporation) is the owner of the 
waterlots involved in this report, the following suggestions' are put forward as a 
logical basis to solve this problem in a manner equitable to all. 


It has been clear for somo time that the desire of the people of Vancouver expressed 
through City Council that tlj_e block next to the park (Chiico to Guilford Street) be 

cent ' d. . . . 
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public open space. This is again clearly stated In the Committee report. 

In order to accomplish this, it is suggested that the following solution be negotiated 
between the parties involved, that is, the City of Vancouver, Harbour Park Developments 
and the National Harbours Board. 

1. National Harbours Board and Harbour Park agree to an exchange of properties 
as follows: 

Both parties to acquire fee simple ownership of an unencumbered property 
on such basis that ownership of properties exchanged are of equal market 
value. 

in simple terms, N.H.B. acquires a portion of street frontage Chiico to 
Guilford now owned by Harbour Park, in exchange for waterlot north of 
property in area Guilford to Denman presently owned by N.H.B. 

in order to test out such a proposal, I commissioned the Property Services 
Branch - Pacific Region - Department of Public Works to determine equal 
values and to determine where the new property line would be. 

The Department of Public Works survey has determined that such a proposal 
would transfer to N.H.B. 376,35 feet of the westerly portion of the area 
between Chiico and Guilford Streets (that is substantially all of that block) . 

N.H.B. would acquire H.HH acres and Harbour Park would acquire 4.5 acres. 
As part of this settlement the existing leases are to be cancelled. 

This is substantially in accordance wit!i Recommendation 1 above. 

2. That the City of Vancouver agree to purchase the land acquired as above *t 
market value from the National Harbours Board. 

The department of Public Works has determined the value of the property to be 
$1,508,547.92. 

RESOLVED ; 

THAT the communication from the 
National Harbours Board, as quoted 
above, be received and presented for 
discussion at the next meeting of the 
Coimnittee . 


cent ' d . . . 
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(ii) The following communications in respect to the entrance 
to Stanley Park and the Four Seasons Site were presented to the 
Committee : 


a. National Harbours Board 

b. Dr. Ian Blanchard 

c. Mr. Milton Weber 

d. The Campbell of Craigie 

e. Hastings Community Council 

f . Board of Parks and Recreation 

g. Vancouver and District Labour Council 

h. British Columbia and Yukon Territories 
Building Construction Trades Council 

i. Betty E. Fullerton 

j. The Young Women's Christian Association 
RESOLVED ; 

THAT the above communications be 


received and presented for discussion 
at the next meeting of the Committee. 


3. Delegations on Four Seasons Site - 
Entrance to Stanley Park 

The following memorandiam lists the l8 briefs by persons 
and organizations who made representations in relation to the 
Four Seasons Site and gives the main points presented by each 
speaker: 

(a) Save the Entrance to Stanley Park Committee . (Mr. Frank 
Lowbeer) The Committee felt that the second block of the Four 
Seasons Site, between Gilford and Denman Streets, should be 
brought into the public domain and be used as public open space 
and/or park. The brief went on to give a history of the site and 
the developments proposed for this site. 

The brief suggested public uses for these two blocks as 

follows : 

(i) A change in presently restricted park access. 

(ii) Provision of underground parking that would 
relieve the parking problem in the park itself. 

(iii) Water-oriented public recreational use of 
Coal Harbour. 

The brief concluded by urging that the Waterfront 
Committee recommend to City Council to take the decision to 
acquire these two blocks in the public interest so that they can 
be used to solve problems in the area not to create them. 

(b) Vancouver City Planning Commission 

Mr. Harald Weinreich, Chairman of the Downtown Development Sub- 
Committee of Vancouver City Planning Commission submitted the 
following recommendations: 

(i) That the westerly portion of the site 

(Chilco to Gilford) be brought into the 
public domain and be used as public open 
space and/or parks. The specific use 
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of the land to be determined after 
further study. 

(ii) That the area be brought into the public 
domain, and that the utlimate use of the 
land be subject to further detailed study. 

(iii) That the City buy back the street ends so 
as to control the whole area under con- 
sideration. 

(iv) That appropriate guidelines be developed 
(similar to those shown in Appendix A of 
the Proposed Guidelines for Development of 
Four Seasons Site Between Gilford Street 
and Denman Street) for the land between 
Denman Street and the present Bayshore 
Inn complex. 


(c) Vancouver Council of Women. (Mrs. Doris Mellish) It was felt 
by the Council of Women that the entrance to Stanley Park should 
be protected and enhanced rather than add more high-density develop- 
ment of the West End on to the waterfront where it will blot out 
the view of Coal Harbour and create chaotic traffic conditions. 
Visitors to the City were now being prevented from visiting our 
world famous Stanley Park due to the large traffic snarls. It 
was felt that the City should consider a separated Park Driveway 
that would take park traffic off Georgia Street completely. This 
could be accomplished by running Pender Street parallel to Georgia 
Street instead of merging with it as it now does. 

The Council of Women brought to the Committees attention, 
the 51.2^0 of the electorate who voted to acquire the Four Seasons 
property and also the fact that the Honourable Ron Basford, Minister 
of State for Urban Affairs, had commented that the Federal Govern- 
ment would be guided by whatever decision the City Council made on 
the use of the site. 

The Vancouver Council of Women therefore urged the Waterfront 
Committee to recommend to City Council that: it acknowledge the 
51.2^ of the electorate who voted to acquire the property; it make 
a decision to do so in the public interest; it then approach the 
Federal Government to acquire back the waterleases from the developer 
and make them available to the City for public purposes. A proper 
purchase price for the 4 acres of privately-owned property could 
then be arrived at. 


(d) Community Arts Council of Vancouver . (Mrs. C. M. Baker) The 
Council were in total agreement with the Waterfront Committee ' s proposed 
recommendation to City Council that the City acquire the westerly 
portion of the Four Seasons Site, Chilco to Gilford Streets, and 
further recommend that it be used as landscaped public open space 
and/or park. regard to the remaining block, Gilford to Denman 
Streets, it was felt that public participation in the development 
of the area is justified because it derives its value from a 
public amenity - Stanley Park. 

The Community Arts Council further felt that it was 
impossible to consider development of any part of the waterfront 
until a policy for the whole of Burrard Inlet is determined, and 
therefore, development is premature. 
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(e) Community Planning Association of Canada . (Mr. D. Manning) 
The brief outlined that urban' building on Coal Harbour would: 

(i) Destroy a unique marine basin badly needed 
for recreational use to serve the over- 
crowded West End. 

(ii) Blot out one of Canada's finest vistas of 
harbour and mountains from the entrance to 
Stanley Park. 

(iii) Impede the already congested flow of traffic 
to and from the North Shore and the Downtown 
Core, thereby needlessly intensifying the 
demand for a third inlet crossing with its 
horrendous burden on the tax-payers purse. 

(iv) Divert redevelopment growth away from those 
declining sectors badly in need of rehabitation. 

(v) Constrict public access to Stanley Park by genera- 
ting intersecting traffic and by usurping the 
land most logically located for a future public 
transit transfer point. 

(vi) Bestow special privilege to the landholders 
whose lease rental of public harbour land 
is only a minute fraction of the effective 
ground rental paid by competing neighbouring 
upland developers 

The C.P.A.C. went on to state that the City had within its 
powers, two corrective measures: 

(i) It can zone the land for proper water oriented 
uses in much the same way as the Provincial 
Government has zoned farmland to its best 
community use. 

(ii) It can acquire the land by purchase. 

The brief concluded by stating that the City could not aft^.r<) 
to allow high-rise development on Coal Harbour, and recommended 
that the City should preserve Coal Harbour as a marine basin for public- 
oriented uses which will ennance and preserve the entrance to 
Stanley Park and provide a much needed recreational outlet for the 
overcrowded West End. 


(f) Harbour Ferries Ltd. (Mr. Graham Clarke) Harbour Ferries 
Ltd. advised the meeting that their business would not conflict 
with the guidelines set out by the Waterfront Committee, and 
that the Company proposed to upgrade and expand its present moorage 
facilities located at the foot of Chilco, Denman and Cardero Streets. 
The Company further proposed to operate its scenic sternwheeler 
tours from the westerly portion of the aforementioned area. 

The Committee agreed with Harbour Ferries Ltd. in that it 
would not interfere with the proposed guidelines set forth for the 
area and encouraged the Company to continue its operations in the 
area. 
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(g) West End & Downtowi Ratepayers Association (Mr. Bill 
Mclntyre) The Association very strongly urged that the Special 
Committee on Burrard Inlet Waterfront recommend to Council to use 
both the remaining blocks for the common good of the people of 
Vancouver. 


(h) Save Our Parkland Association (Mr . Frank Turnbull) The 
Association expressed its opposition to the proposed development 

at the entrance to Stanley Park and felt that any development would 
only worsen the already congested traffic problem, and that some 
plans should be made by the City to relieve this traffic situation 
No matter how fine Stanley Park may be it is only an asset if the 
public has free access to it. 

The Association further stated that as a City, Vancouver 
owes most of its prosperity and a good deal of its beauty to the 
bodies of water that surround it, and it was about time that the City 
started to protect these waters instead of filling in the harbour 
and the bay to permit developments. 

(i) Mr. Warnett Kennedy Mr. Kennedy an architect in the City 
felt that the Four Seasons Site should be acquired by the City but 
not primarily for park purposes. The site should be used to sort 
out the traffic chaos which occurs at peak hours. He felt that 
the City should acquire a strip of land along the south boundary 
of the Four Seasons site, parallel to West Georgia Street, wide 
enough to accommodate a lane for slow traffic destined for Stanley 
Park. From the end of West Georgia this lane would stretch back 
into the City at least as far as Denman Street. Then the real 
traffic entrance to Stanley Park would be at the junction of Denman 
and West Georgia where the two streams of vehicles merge on their 
way to the Park or the North Shore. 

Mr. Kennedy further mentioned that the poor vision lines 
could be improved by the removal of one or two ornamental trees 
at the lost Lagoon site thus enabling cars travelling in both dii>- 
ections to view this site. 

Mr. Kennedy did not feel that Stanley Park needed to be 
extended but that the Four Seasons Site should be used for im- 
provements, such as an overpass across West Georgia, and the 
Street End at Gilford to the edge of the water should be retained 
for a very broad public walkway along the edge of the water. 

(j) West End Community Council (Mr. Paul Murphy) The Council 
recommended that a further effort be made to bring the entire 
site under public domain and that all further development of the 
Waterfront be viewed in a total concept, rather than in sections, 
and that any proposals for one area be judged as to what effect it 
will have on the Waterfront as a whole. 

It was further felt that the Burrard Inlet's proposed 
guidelines for the Waterfront were unacceptable, in particular, 
item 6, Land Use, thereby permitting hotels, office buildings and 
high rise residential towers in the already overcrowded area. 

(k) United Brotherhood of Carpenters and Joiners of America 
(Mr. J. Takach) The group stated its opposition to any proposals 
for hotels, high rises or office towers and that immediate action 
should be taken to acquire the Four Seasons Site, either by 
plebiscite or whatever means necessary. 

(1) Committee of Progressive Electors (Mr. C. Shelton) The 
group expressed the view that the City should acquire the three 
blocks at the entrance to Stanley Park and that these 3 blocks 
should be used in a way to ease traffic jams. One cause of the 
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traffic jams was by buses having to cross three lanes of traffic 
from Denman to Chilco and another three lanes at Chilco to enter 
their terminal loop, thus backing up traffic. 1^ the loop was 
placed on the north side of Georgia Street, with its entrance 
leading to the Denman-Georgia light, this would greatly ease the 
problem. 

The present docks and associated facilities for boats 
adjacent to the three blocks, are old and in some form of dis- 
repair. These docks should be replaced with modern facilities 
which should contain fresh water, electricity and a sewage dis- 
posal system. A two-tiered fee structure should be instituted, 
one level for boats that have ' live-aboards' and the 
other level for boats that just tie up there. The fee for live- 
aboards should be compatible to a space rental fee and be 
competitive with other docks in the area. Further that these 
three blocks should be turned over to the Park Board for proper 
landscaping, care and upkeep. 

(m) Vancouver N.D.P . (Mr. Brian Campbeiy The group commended 
the Committee for their proposal for public/open space of the 
area but disagreed with the proposed guidelines for the land 
between Gilford and Denman Streets. It felt there was an in- 
sufficient use of harbour land, lack of overall harbour planning 
and strongly opposed any high rise buildings in the area. It 
recommended that the area be used for activities oriented to the 
waterfront and that need the waterfront to exist. 


(n) The Civic Non- Partisan Association of Vancouver (Mr. 
Patrick F. Graham) The group felt that the Committee on Burrard 
Inlet Waterfront was doing a fine job and that all plans and 
discussions for the uses of the site be shelved until such time 
as the Committee have finished their research and established 
their overall policies for the entire waterfront. 

(o) Point Grey N.D.P. (Mr. John Stanton) On behalf of Point 
Grey N.D.P, Mr. John Stanton emphasized that the City should 
acquire the whole three blocks from the Park entrance to the 
whole of the Four Seasons Site for public use and further that 
no private buildings such as offices and hotels be permitted to 
be developed on the site. 

(p) Mr. William D. Lightbown Mr. Lightbown's brief dealt with 
the development of an Indian Cultural Complex embracing all of the 
various West Cost Indian cultures. This development would consist 
of the following structures: 

(i) A tribal structure 'long house', with totem 
poles carved on the site, canoes, etc., 
related to each individual tribal culture. 

(ii) Traditional museiam to house Indian artifacts 
now residing in other museums in other 
countries. 

(iii) A restaurant offering traditional Indian 
food native to the Coast. 

(iv) A theatre, in which will be performed 
traditional Indian opprettes to be revived. 

(v) An art gallery, where authentic Indian art 
forms can be purchased and created by Indian 
craftsmen in the complex and in studio work- 
shops open to the public. 
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(vi) Activities on the waterfront, such as building 
and racing festivals, reviving traditional 
Indian activity. 

(vii) Educational Centre encompassing languages, 
cultural history of the Indian people. 

Mr. Lightbown advised the Committee that fiinds to 
establish this complex could come from the First Citizen's Fund, 
the Department of Indian Affairs, the Secretary of the State 
Department, and other Federal Government sources available for 
the education aspect of this project. 

Mr. Lightbown felt that a cultural centre of this nature 
would benefit the people of Vancouver in the following ways: 

(i) To put forth for the first time the Indian 
Cultural Resource and heritage within the 
reach of the general public creating a unique 
educational, social and cultural resource. 

(ii) The Indian Cultural Complex would soon become 
world known offering additional resources to 
the tourist industry. 

(q) North Vancouver Capilano N.D.P . (Miss Marion Poggmiller) 
This group was totally opposed to any developments of the site 
and felt that the area between Bidwell and Chilco Streets should 
be developed in total as waterfront park only. 

(r) Mr. Peter Grant Mr. Grant informed the Committee that 
at a meeting convened by the West End Planning Team at King 
George High School on July 25, 1973 to discuss the general 
development of the West End, voted 35 to 2 in favour of acquiring 
the entire waterfront North of Georgia Street and West of the 
Bayshore to be brought into public domain for public use. 


The meeting adjourned at approximately 9:45 p.m. 


CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 


A Regular meeting of the Council of the City of Vancouver 
was held on Tuesday, August 28, 1973, in the Council Chamber at 
approximately 9:30 a.m. 


PRESENT; Mayor Phillips, 

Aldermen Bowers, Harcourt, Hardwick, 
Linnell, Marzari, Massey, 
Pendakur, Rankin & Volrich. 


ABSENT: Alderman Gibson 


CLERK TO THE COUNCIL: D.H. Little 


PRAYER The proceedings in the Council Chamber were opened 
with prayer. 


'IN CAMERA' MEETING 


The Deputy City Clerk advised that the 'In Camera' Committee 
approved the items for an 'In Camera' meeting later this day with 
the exception of one, which it was agreed would be considered 
further 'In Camera' later this day as to whether or not it should 
be considered in open session. 


ADOPTION OF MINUTES 


MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT the Minutes of the Regular Council meeting (with the 
exception of the 'In Camera' portion) dated August 14, 19 73, be 
adopted. 


- CARRIED UNANIMOUSLY. 


MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT the Minutes of the Special Council meeting (Court of 
Revision) dated August 16, 1973, be adopted. 


- CARRIED UNANIMOUSLY. 


CONDOLENCES - THE LATE FORMER 
MAYOR J.W. CORNETT 


Members of Council paid special tribute to the memory of 
the late former Mayor J.W. Cornett for the many years of public 
service rendered while Mayor of this Ci ty and Alderman also Reeve 
of the former Municipality of South Vancouver. 

MOVED by Aid. Linnell, 
SECONDED by Aid. Hardwick, 

THAT expressions of sympathy on behalf of the members of the 
City Council be forwarded to the members of the family. 


CARRIED UNANIMOUSLY. 
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COMMITTEE OF THE WHOLE 

MOVED by Aid. Linnell, 
SECONDED by Aid. Hardwick, 

THAT this Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY. 


UNFINISHED BUSINESS 


1. East Gas town Beautif ication 
Programme 


It was agreed to defer this matter pending the hearing of a 
delegation later this day. 

2. Development Permit Application: 

N/E Corner Georgia & Bute Streets 
(A.E. LePage Western Ltd.) 


It was agreed to defer this matter pending the hearing of a 
delegation later this day. 


COMMUNICATIONS 

1. Merging of Special Committee on 
Burrard Inlet Waterfront and 
Standing Committee on Environment 

The Mayor submitted the following communication under date of 
August 16, 1973: 


•Alderman Linnell, Chairman of the Environment 
Committee, has been experiencing continual quorum problems on 
her Committee. She has also found it unproductive and 
onerous to attend all Parks Board meetings. After discussing 
the subjects with her I would like to make the following 
recommend a t i ons : 


1. That the functions of the Waterfront 
Commj.ttfc^e and the Environment Committee be merged into a 
new Committee called the Waterfront and Environment 
Committee. That this become a Standing Committee with 
Alderman Pcnd^kur as Chairman and Alderman Linnell as 
Vice-Chlirman. That the make-up of this Committee be 

Alderman Pendakur 
Alderman Linnell 
Alderman Massey 
Alderman Marzari 

Park Commissioner DuMoulin or 
other Park Board nominee 

7. That the Deputy Mayor attend meetings 
of the Parks Board instead of a member of the Environment 
Committee . " 


Alderman Linnell, in speaking to this matter, gave a progress 
report of action taken by the Environment Committee since the 
beginning of the year, particularly in the area of dog control, sign 
control, design standards for handicapped persons, provision of a 
park in the 2700 Block Wall Street, negotiations to acquire R.C.M.P. 
site (Jericho) , opening of street ends along the Fraser River water- 
front #and the establishment of City 'Clean-Up' weeks. 


cont'd 
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Merging of Special Committee on 

Burrard Inlet Waterfiont and 

• Qtanding C6aed.ttai3i "jpa'gnvironntent (cont'd.) 

MOVED by Aid. Linnell, 

THAT the recommendations of the Mayor contained in his letter 
of August 16, 1973, be approved and the new Waterfront and Environ- 
ment Standing Committee be appointed accordingly. 

- CARRIED UNANIMOUSLY. 


2. Council Meeting, September 11, 1973 - 
Change in Starting Time 


By letter dated August 23, 1973, the Mayor proposed that the 
September 11, 1973 meeting of Council commence at 9:30 a.m. due to 
the requirement of several members of Council to leave that evening 
in connection with the U.B.C.M. Convention at Prince George, 
September 12, 1973. 

MOVED by Aid. Rankin, 

THAT the Mayor's proposal be approved. 

- CARRIED UNANIMOUSLY. 


3. Retail Merchants' Association - 
Store Closing Hours 


MOVED by Aid. Bowers, 

THAT the communication from the Retail Merchants' Association 
(B.C. Division) respecting Store Closing Hours, be deferred for 
consideration later this day under Motions. 

- CARRIED UNANIMOUSLY. 


4 . Strata Titles Application 

It was agreed to defer this matter pending the hearing of a 
delegation later this day. 


5 . Robson Street Saturday Mall 

The following communication dated August 21, 1973, was received 
from Roy Yacht Robson Merchants Association: 

"After three Saturday Malls, a majority of the 1000 Block 
merchants voted in favour of its continuation due to very 
favourable shoppers response. 

In order to further this public project, I am writing to 
request: 

A) that the street closure permission be continued (until 
the association asks that it be discontinued) 

B) a sum of two thousand dollars ($2,000.00) to be dis- 
bursed by the Social Planning Department 

C) assistance from Mr. Jonathan Baker in arranging street 
activities aside from selling, i.e. artists, dancers, 
musicians and the like 

D) another approach to the Transit Authority to eliminate 
bus traffic through the Mall area, by using diesel 
busses Burrard to Alberni to Bute to Robson. 
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E) that the Park Board assistance be asked for to 
place shrubbery and trees alona the street. 

Knowing that the success of the Robson Mall will have 
a direct bearing on the Granville Mall, I do not hesi- 
tate to ask for your help at this time." 

The Assistant City Enaineer, Traffic & Transportation Division, 
advised that in respect of request (b) , barricades, decorations and 
certain entertainment were involved. In respect of (d) , the Bureau 
of Transport feels that transit should be continued throuah the area 
®ven on a Saturday. In respect of (e) , past Council action authorizes 
improvement of this kind. 

MOVED by Aid. Rankin, 

THAT requests (a) and (c) in the forecroina communication be 
approved and the City Engineer report back on financial and other 
aspects, however, sufficient funds be approved to make possible the 
street closure for two Saturdays. 

- CARRIED. 

(Alderman Pendakur voted acrainst the motion) . 


6 . Columbia-Quebec Connector 

At a previous meetina of Council, it was instructed that a 
Departmental Report on the Columbia-Quebec Connector be further 
considered by Council at the August 28, 1973 meetina. However, 
advice has been received that the Chinese Cultural Centre Advisory 
Board wish to make a presentation on a proposed Chinese Cultural 
Centre and the Organization will not be prepared until September 
18, 1973. The Mayor recommends, therefore, that the Columbia- 
Quebec report, which is related in effect, be deferred until 
September 18, 1973. 

MOVED by Aid. Hardwick, 

THAT the Columbia-Quebec Connector report be deferred accordingly. 

- CARRIED UNANIMOtlSLY . 


BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS 

A. BOARD OF ADMINISTRATION, 

General Report, August 24, 1973 

WORKS & UTILITY MATTERS (August 24, 1973) 

The Council considered this report which contained clauses 
1-7 identified as follows: 

Allocation of Funds from Traffic Control 
Reserve for Minor Modifications to 
Existing Traffic Control Signals 
Tender No. 56-73-2 - Supply of Asphalts - 
Liquid and Paving 
Tender No. 39-73-1 - Trucks 
Drainage Ditch at Landfill Site 
Georgia Viaduct Replacement - Contract 
No. 3, Landscape and Site Development 
Local Improvement on the Initiative 
Kerrisdale Beautif ication - Surface Project 
Construction of Major Sewer Jointly 
by City and Regional District Forces 


CI. 

1: 

CI. 

2: 

CI. 

3 : 

CI. 

4: 

CI. 

5: 

CI. 

6: 

CI. 

7: 
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WORKS & UTILITY MATTERS {August 24, 1973) cont'd,) 

The Council took action as follows: 

Clause 3 - Tender No. 39-73-1 - Trucks 

Pursuant to request from the City Engineer it was agreed that 
Clause 3 relating to Tender No. 39-73-1 - Trucks, be withdrawn, as 
further information will be submitted at a future meeting. 


Clauses 1, 2, 4, 5, 6 & 7 

MOVED by Aid, Linnell, 

THAT the recommendations of the Board of Administration 

as contained in Clauses 1, 2, 4, 5 & 6 be approved 
and that Clause 7 be received for information. 

- CARRIED UNANIMOUSLY. 


SOCIAL SERVICE & HEALTH MATTERS (August 24, 1973) 

Request for Extension of Time: 
Participation in Trial of New Vaccine 

MOVED by Aid. Hardwick, 

THAT the recommendation of the Board of Administration in this 

clause, be approved. 

- CARRIED UNANIMOUSLY. 


FINANCE MATTERS (August 24, 1973) 

The Council considered this report which contained clauses 
1-8 identified as follows: 


CI. 

1: 

Quarterly Review of Revenues and 
as at June 30, 1973 

Expenditures 

CI. 

2: 

Non-Union Casual 1973 Wage Rates: 
Parks & Public Recreation 

Board of 

CI. 

3: 

Luncheon: Senior Ladies' Provincial 



Curling Championships 


CI. 

4: 

Request for Grant Equal to Local 
Taxes: Vancouver College 

Improvement 

CI. 

5: 

Police Pipe Band: Grant 


CI. 

6: 

Tender Awards 


CI. 

7: 

19 73 Grey Cup Parade 


CI. 

8: 

Request for Financial Assistance 
Dominion Challenge Soccer Cup 

re 


The Council took action as follows: 

Clause 3 - Luncheon: Senior Ladies' 
Provincial Curling Championships 

After considering this request for funds to provide a luncheon 
for those attending Senior Ladies' Provincial Curling Championships, 
it was 

MOVED by Aid. Hardwick, 

THAT no action be taken on the request. 

- CARRIED UNANIMOUSLY. 
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FINANCE MftTTBRg <&uguat 24, 1973) (cont'd.) 

Clause 4 - Request for Grant Equal to 
Local Improvement Taxes: Vancouver College 

MOVED by Aid. Rankin, 

THAT this matter be deferred pending the hearing of a delegation 
as per request received. 

- CARRIED UNANIMOUSLY. 


Clause 5 - Police Pipe Band; Grant 

After considering the request in this clause and resolution 
from the Police Commission asking authority for the transfer of 
$500.00 from Account 6501/3 (Clerical Salaries) to Account 6551/811 
(Police Pipe Band) to provide financial assistance in connection 
with the Band's attendance at Highland Games in Hawaii, October 5 
and 6, 1973, it was 

MOVED by Aid. Bowers, 

THAT approval be given to this transfer of funds. 

- CARRIED. 
(Alderman Rankin voted against the motion) 


Clause 7 - 1973 Grey Cup Parade 

After considering this clause which refers to an invitation 
from the Grey Cup Committee in Toronto, that Vancouver participate 
in the Grey Cup Parade November 24, 1973, in that City, it was 

MOVED by Aid. Bowers, 

THAT the City of Vancouver do not participate in this parade. 

- CARRIED UNANIMOUSLY. 


Clause 8 - Request for Financial Assistance 
re Dominion Challenge Soccer Cup 

After considering this clause which sets out requests from the 
Vancouver Fire-Fighters Soccer Club for financial assistance in con- 
nection with the Club's entry in Dominion competition in St. Johns, 
Newfoundland, September 1-3 inclusive ^ it was 

MOVED by Aid. Bowers, 

THAT no action be taken. 

- CARRIED UNANIMOUSLY. 


Clauses 1, 2 and 6 

MOVED by Aid. Bowers, 

THAT the recommendations of the Board of Administration as con- 
tained in clauses 1 and 2, be approved, and that clause 6 be received 
for information. 

- CARRIED UNANIMOUSLY. 


cont ' d 
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BOARD OF ADMINISTRATION^ DEPARTMENT & OTHER REPORTS {cont'd.) 

PROPERTY MATTERS (August 28, 1973) 

The Council considered this report which contained clauses 
1-7 identified as follows: 

CI. i: New Lease: 1090 East Georgia Street 
CI. 2: Demolitions 

CI. 3; Subdivision of City-owned Lots - 

S/S King Edward Avenue bet. St. 

George and Balkan Streets 
CI. 4: S.W. Corner of Howe and Pacific 

Streets - Establishment for Road Purposes 
CI. 5: Acquisition for Britannia Community Services 

Centre Site - 1539 Parker Street 
CI. 6: Acquisition for S.W. Marine Drive Widening 

1749 S.W. Marine Drive 
CI. 7: North Foot of Clark Drive - Exchange of 

City Property 

The Council took action as follows: 


Clauses 1, 2, 3, 4, 5 and 6 


MOVED by Aid. Harcourt, 

THAT the recommendations of the Board of Administration as con- 
tained in Clauses 1, 3, 4, 5 and 6, be approved and that Clause 2 be 
received for information. 


- CARRIED UNANIMOUSLY, 


Clause 7 - North Foot of Clark 
Drive - Exchange of City Property 


MOVED by Aid. Pendakur, 

THAT the recommendation of the Board of Administration contained 
in this clause be approved, and the correspondence between the Mayor 
and Mr. W.G. Rathie, member of the National Harbours Board, referred 
to in this clause, be received. 


- CARRIED UNANIMOUSLY. 


B. DEPARTMENT REPORT 

General Report, August 24, 1973 

WORKS & UTILITY MATTERS (August 24, 1973) 

Policy for Lighting Lanes 

In connection with this clause, a communication was noted from 
the Downtown Eastside Residents Association asking an opportunity 
to be heard on the subject if Council does not intend to proceed 
with improving the lighting in the skid road alleyways etc. 

MOVED by Aid. Rankin, 

THAT the foregoing communication be received. 

- CARRIED UNANIMOUSLY. 

After due consideration of the recommendations in this clause, 
it was 

MOVED by Aid. Rankin, 

THAT the City Engineer be requested to report back on appli- 
cation of the local improvement procedure in respect of the matter 
set out in this clause and include in the report, means of dealing 
with high priority areas. However, in respect of improved lighting 
for the Gas town-Chinatown lanes referred to in Part 'D' of the 
clause, approval be given to the City Engineer's recommendation with 
regard to 70 new lights at a capital cost of $10,500 and an annual 
operating cost of $1,680.00. 


CARRIED UNANIMOUSLY. 
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BOARD OF ADMINISTRftTlCHf, PEPART;jj^? ^ QTBER R^^PQItTS. (cont'd,) 

BUILDING & PLANNING MATTERS (August 24, 1973) 

The Council considered this report which contains clauses 
1 to 6 identified as follows: 

Cl. 1: Environmental Impact Study 

of Fraser River Estuary 
Cl. 2: Development Permit Application 

in the Downtown Area 
Cl. 3: Urban Design Panel 

Membership Appointments 
Cl. 4: Zoning and Development By-law - 

Neighbourhood Pubs 
Cl. 5: Development Permit Application 

in the Downtown Area 
Cl. 6: 2229 Maple Street (7th & Maple) 

Senior Citizens Highrise 

The Council took action as follows: 
Clauses 1 and 3 

MOVED by Aid. Harcourt, 

THAT the recommendations of the Deputy Director of Plannina and 
Civic Development as contained in Clauses 1 and 3, be approved. 

- CARRIED UNANIMOUSLY. 


Clause 2 - Development Permit Application 
No. 63713 - 825 Homer Street 

MOVED by Aid. Hardwick, 

THAT further consideration of this item be deferred to later 
this day. 

(See Page 10 for later action) . 

- CARRIED UNANIMOUSLY. 

Clause 4 - Zoning and Development 
By-law - Neighbourhood Pubs 

MOVED by Aid. Volrich, 

THAT the recommendation of the Corporation Counsel as contained 
in this clause be approved. 

- CARRIED UNANIMOUSLY. 

FURTHER THAT applications presented to Council on Neighbourhood 
Pubs be received and no further action taken thereon until the regu- 
lations from the Liquor Control Board have been established as 
referred to in a letter to Alderman Volrich from the Attorney-General 
under date of August 23, 1973. 

- CARRIED UNANIMOUSLY. 

Clause 5 - Development Permit Application 
No. 63931 - 1025 Howe Street 

MOVED by Aid. Hardwick, 

THAT the recommendation of the Deputy Director of Planning and 
Civic Development contained in this clause be approved, and therefore 
the Development Permit be withheld accordingly. 

- CARRIED UNANIMOUSLY, 


cont ' d 
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BQI^RD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS {cont*g*t 
BUI;l&IHG & PI^NXIjG MATTERS Ulqgwat 24 # 1973) (cont'd.) 


Clause 6 - 2229 Maple Street - 
Senior Citizens Highrise 


The Council, in considering this particular clause, heard briefly 
from Mr. H.M. Loomer, Solicitor for the applicant, the Shalom Branch 
of the Royal Canadian Legion, for the construction of a senior citizens 
residence at 2229 Maple Street. Mr. Loomer expressed urgency for 
an early decision. 


Letters have been received from persons supporting requests from 
the Kitsilano Citizens' Committee that a delegation on the matter be 
heard on September 11, 1973, and preferably an evening meeting to 
allow concerned parties to be heard. For further consideration of 
this clause, see Page 19. 

(At this point, the Council recessed to an 'In Camera' 
meeting following which the Council recessed to con- 
tinue its regular business at 1:30 p.m.). 


\ 
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The Council reconvened in the Council Chamber at approximately 
1:30 p.m. still in Committee of the Whole, Mayor Phillips in the 
Chair, and the following members present: 

PRESENT : Mayor Phillips 

Aldermen Bowers, Harcourt, Hardwick, Linnell, 
Marzari, Massey, Pendakur, Rankin 
and Volrich. 

ABSENT ; Alderman Gibson 

BOAFD OF ASMINISTRATIOM, DEPARIMENT B OTHER REPOHTS (cont^ai 

DEPARTMENTAL 

General Report, August 24, 197 3 (cont'd) 

BUILDING & PLANNING MATTERS 
August 24, 1973 (continued^ 

Clause 2 - Development Permit 

Application #63713; 825 Hoitfei?- S'treet I ams-vdWd 

MOVED by Aid. Rankin, ( 

THAT Clause 2 of the Department Report (Building and Planning 
matters), dated August 24, 1973, in the matter of Development Permit 
Application No. 63713 re development proposed for 825 Homer Street, 
be referred back to the Director of Planning for processing to 
Council in the normal manner, 

- CARRIED UNANIMOUSLY 

C, Locked-in-Lots at 

(a) 3035 Hemlock Street 

(b) 426 East 6th Avenue 

The Council considered a Departmental Report dated August 24th, 
1973, on the matter of 'locked-in-lots ' at 3035 Hemlock Street and 
426 East 6th Avenue as submitted by the Director of Permits and 
Licenses and the Deputy Director of Planning and Civic Development. 
It was noted that there are delegation requests in respect of the 
matter and, therefore, it was 

MOVED by Aid. Pendakur, 

THAT consideration of this report be deferred pending the 
hearing of delegations. 

- CARRIED UNANIMOUSLY 

D. Strata Title Applications 

The Board of Administration, under date of August 24, 1973, 
submitted the following report: 

"At its meeting on June 26, 1973, Council considered a 
Board of Administration report which proposed a set of 
regulations and procedures to be followed in dealing 
with applications under the Strata Titles Act for both 
new developments and conversions. A nmnber of resolu- 
tions were passed, three of which required a further 
report from the Board. 

The matter discussed in Section I below can be acted 
on immediately, since it applies to new Strata develop- 
ments as well as conversions. Council may wish to defer 
action on the matters covered in Sections II and III 
which apply only to conversions, in view of the one year 
moratorium. 
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BOARD OF ADMINISTRATION, DEPARTtlENT & OTHRR BEPOIITS (cont'd) 

Strata Title 2ijii|>lie|iiioJi5 
(continued) 

I. USE OF CITY STAFF RATHER THAN CONSULTANTS 

The June 22 report recommended adoption of a regulation 
which would require an applicant to file, at his own 
expense, a declaration by a qualified consultant such 
as an Architect or Engineer that the building in question 
is of reasonable quality for the age of the building. 
Council approved this regulation but went on to request 
a report within two months on the advisability of using 
City staff rather than consultants for the work involved. 

The Director of Permits and Licenses has been consulted 
on this matter and he reports as follows: 

'It appears that the "Residential Standards" administered by 
C.M.H.C. would be a measure of "reasonable quality". These 
standards are comprised of Part 9 of the National Building Code 
but with a significant volume of other requirements dealing witV 
the quality of the building such as: 

Kitchen cabinets 
Bedroom cabinets 
Coat and clothes closets 
Linen closets 

Bathroom details, accessories and cabinets 

Laundry space, details and facilities 

General storage space and details 

Wood doors, exterior and interior, weather 

stripping and hardware for same 

Garage doors 

Window hardware 

Interior wall and ceiling finishes 
Floor covering 

Provision of elevators, number, capacity, etc. 
Painting 

Site drainage, etc. 
Landscaping and other site work 
Walkways, driveways, parking areas 


The foregoing features of buildings are not regulated by the 
Building By-law nor are they controlled by by-law in any other 
city that we are aware of. The inspection time required is 
great because each feature in each room must be looked at 
with care. An Architect or professional Engineer has 
expertise in this area and would be most appropriate for 
the purpose. 

If the City staff is required to inspect these matters as 
suggested by Council it will require additional help, the 
amount of which will be difficult to assess, since we have 
no way of knowing in advance how many strata title applications 
there will be. The additional responsibility which would rest 
on the City will increase the potential liability and could 
lead to an increase in the number of actions against the City. 
The responsibility for the liability of a building should 
remain that of the applicant for a strata title. 

In view of the foregoing it is our opinion that the applicant 
should be directly responsible and employ a consultant to 
report on the quality of the building with reference to an 
enlarged list similar to the list in this report. The 
consultant's report would then be reviewed by the Permits 
and Licenses Department which will make such further report 
to Council as may be required.' 
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gOARD Og^MmiSTBATIQE?, GEPARTtjtENT k OTHER REPORTS (cont'd) 


II . CANVASSING OF TENANTS IN PROPOSED CONVERSIONS 

The June 22 report recommends that before any decision 
is made on an application to convert an existing apart- 
ment house to a Strata Title, a public hearing be held 
to canvas the opinions of the tenants regarding the 
application. 

In considering this recommendation. Council passed 
the following resolution: 


'That the Board of Administration be 
requested to report on a suggested pro- 
cedure to apply, similar to the present 
Local Improvement Procedures, prior to 
any decision being made on a conversion.' 


The Local Improvement procedures are basically of two 
types : 

1. Petition. Where the request for an improve- 
ment originates with one or more property 
owners, a petition is circulated to all 
affected property owners. The signature of 
an owner on the petition constitutes a "yes" 
response, abstention constitutes a "no". 

A local improvement petition requires signa- 
tures by at least two thirds of the owners, 
representing at least 50% of the value of 
the total property. 

2. Initiative. Where the City initiates a 
Local Improvement, each affected property 
owner is notified of the proposal and given 
an opportunity to file an objection. Silence 
is considered to constitute consent. To 
defeat a local improvement on the 'Initiative 
Principle' requires filing of objections by 
more than 50% of the owners. 

In addition to the above two procedures, there is an 
additional step which is occasionally taken under special 
circumstances, e.g. where a delegation appears in order 
to oppose a sufficiently signed petition. This is to 
'ballot' the owners. The City mails out a yes/no ballot 
and the results are reported to Council. 

If the 'Petition' principle were applied to Strata conversions, 
this would involve the applicant (developer) being required to 
canvas the tenants himself and to present Council with evidence 
that consents for the conversion had been obtained from all or 
a certain proportion of the tenants. This would have the 
advantage of relieving the City of the administrative burden of 
conducting a canvas itself. However, it would be difficult to 
be completely assured that the applicant had reported the 
results accurately, or had not applied pressure of some kind 
to elicit favourable responses. Irregularities could result 
in tenant protests and possibly delegation requests. 


Strata Title 
^continued) 
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BOARD OF ADMINISTRATION, D^ARTMENT & OTHER jaiPORTS (cont'd) 

Strata Title .A^2.icat:len« 
(continued) 

It is therefore considered more appropriate to follow the 
'Initiative' principle in the sense that the City itself 
should conduct the canvas of tenants. Further, rather than 
accepting silence as consent, it is proposed that the canvas 
be conducted by means of a ballot, on which each tenant would 
indicate a yes or no response. 

The recommended procedure is as follows: 

(a) Any application for conversion must be accompanied 
by a list of tenants in the building by suite 
number and a list of any suites which may be 
vacant. 

(b) A ballot will be mailed by the City to each tenant, 
informing him of the details of the proposed conver- 
sion and asking the following questions: 

(i) What is the length of his tenancy in the 
building? 

(ii) Is he opposed to the conversion or in 
favour? 

(iii) Does he intend to purchase a suite if 
the conversion is approved? 

(iv) If the answer to (iii) is 'no', has he 
arranged for other accommodation? 

(v) If the answer to (iv) is 'no' does he 
anticipate any difficulty in this connection? 

(vi) Would he prefer to remain in his present 
suite as a renter? 

The ballot form would be designed so as to provide 
additional space for tenants to make other comments 
(e.g. regarding condition of the building, actions 
taken by the applicant, difficulty of finding alterna- 
tive accommodation) if they wish. 

(c) Any tenants who have not returned their ballots 
within two weeks of the date they are mailed will 
be contacted personally by a City representative 

in order that every effort should be made to achieve 
a 100% return. 


(e) The results of the canvas will be communicated to 

Council as part of the final report on the application. 

The above procedure would be administered by the Development 
Division of the Permits and Licenses Department, 

III. ALLOWING CERTAIN TENANTS TO CONTINUE RENTING 

Council further passed the following resolution at its 
meeting of July 26, 1973: 


cont ' d . , , . 
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BOARD OF ADMINISTRftTICTf,^ DEPARTMgNT S OTHER REPORfS f^nt^fl? 

Strata Title Applications 
(continued) 

'That the Board of Administration be 
requested to report on the proposal that 
if it would prove a hardship for a long 
term tenant to be required to purchase 
his unit/ it be required that such tenant 
be permitted to continue renting his suite 
indefinitely' . 

Section 4 (3a) of the Strata Titles Act, which authorizes 
Council to exercise jurisdiction over Strata applications, 
reads as follows: 

•The approving authority may, notwithstanding 
the provisions of any other Act, approve the 
Strata plan, or refuse to approve it, or 
approve it subject to such terms and conditions 
as the approving authority considers appropriate , 
and it^s decision is final. ' 

The underlined words are the key ones in considering this 
matter and the question is, would the requirement of 
permitting certain tenants to continue renting be a 
reasonable and valid 'term and condition' under the 
meaning of the Act. 

Corporation Counsel advises that in his opinion it would 
not. He reports that there is a considerable body of law 
which indicates that any conditions attached must be 
fairly and reasonably related to the subject of the approval, 
i.e. relevant or reasonably relevant to the purpose of 
the approval. Since the purpose of the approval here is 
to enable an applicant to subdivide his land into several 
parcels, the suggested condition would not, in the opinion 
of Corporation Counsel, be valid from a strictly legal 
standpoint if stated as a general precondition governing 
applications . 

However, in thoroughly practical terms. Council has no 
obligation to grant an approval for a conversion. Council 
might well wish to refuse applications v^ere the results 
of the balloting discussed in Section II of this report 
revealed one or more tenants who did not wish to purchase 
and who indicated probable difficulty in obtaining alterna- 
tive rental accommodation. In such cases, the applicant 
could return to Council and produce a firm lease in favour 
of the tenant (s) and the application could be reconsidered. 

In other words. Council's objective of minimizing inconven- 
ience to renters cfeuld be accomplished through the practical 
application of its discretion under the Act, without laying 
down a precondition which may well be legally invalid 

RECCMMENDATIONS 

In summary, your Board RECOMMENDS that: 

1. The regulations continue to require that an applicant file 
a declaration by a qualified consultant that the building 
is of reasonable quality for the age of the building, 
rather than using City staff for this purpose. 
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BOAim ASMINISTRATIOer'*. W^mW^ n OTHEE REPORTS (cont'd) 

Strata Title Appiicatioii* 
(continued) 


2. The procedures outlined in Section II of this report 
for the canvassing of tenants in proposed conversions 
be approved. 

3. It NOT be set as a general condition that if it prove 
a hardship for a long term tenant to be required to 
purchase his unit, it be required that such tenant be 
permitted to continue renting his suite indefinitely, 
since Council already has the power to accomplish this 
goal if it wishes through exercise of its powers under 
the Act." 

MOVED by Aid. Volrich, 

THAT parts (b) and (c) of the recommended procedures set out in 
Section II re canvassing of tenants in proposed conversions, if 
adopted by Council as policy, be carried out at the full expense 
of the applicant. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Volrich, 

THAT the whole report be referred to the Standing Committee 
on Housing for report back to Council after due consideration. 

- CARRIED UNANIMOUSLY 

DELEGATIONS AND UNFINISHED BUSINESS (cont'd) 

Development Permit Application: 
N/E Corner Georgia & Bute Streets 
( A.E. LePage Western Ltd. ) 

Mr. H.P. Bell-Irving and Mr. Allan Waisman appeared on behalf 
of A.E. LePage Western Ltd. in support of Development Permit 
Application for development proposed at the north-east corner 
of Georgia and Bute Streets. Information was filed with Council 
by a submission dated August 28, 1973. 

The Deputy Director of Planning 's report of July 13th, 1973, 
refers to this application and two others, which, at that time 
were recommended to Council be withheld for 30 days from the 
date of application and for a further 60 days thereafter, pursuant 
to Section 570 of the Charter on the grounds that such applications 
were in conflict with the proposed amendment to the Zoning and 
Development By-law. On July 17, 1973, Council adopted the Deputy 
Director's recommendation. 

It was reported that a Public Hearing, which will take place 
on September 6, 1973, will be considering proposed Building By-law 
amendments in regard to CM-1, CM-2 , C-3, C-4 and C-5 zones in the 
Downtown area. 

MOVED by Aid. Hardwick, 

THAT this particular Development Permit Application re the 
north-east corner of Georgia and Bute Streets be deferred to the 
next meeting of Council, September 11, 197 3, for further 
consideration . 

- CARRIED 


(Alderman Massey voted against the motion) 
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East Gastown Beautif ication Programme 

On August 14, 1973, the Council considered a report from the 
Deputy Director of Planning and Civic Development and the City 
Engineer on the subject of 'East Gastown Beautif ication Programme' 
and in that regard, approved recommendations of these officials as 
set out Section I of that report under the heading 'Maple Tree 
Square', and deferred for a report explanation and the hearing 
of delegations, recommendations in Section III of the officials' 
report dealing with revised beautif ication concept for East 
Gastown which Section of the report is repeated hereunder: 

"III. REVISED BEAUTIFICATION CONCEPT FOR EAST GASTOWN 

The original East Gastown beautif ication was contained in a report to 
Council from the Board of Administration dated 6 July, 1971; (the scope of 
that proposal is outlined in Appendix 'C, Map 1). At that time. Phase T - 
Maple Tree Square - only was approved. 

The proposals contained in this report and as outlined in Appendix 'C, 
Map 2, represent a restructuring of Phases II and III of the 6 July report. 
This restructuring of Phases II and III pertains only to Water Street at this 
time. It is anticipated that reconstruction of Carrall, Powell and Alexander 
Streets will not fall within the present 5-Year Plan and will be the subject 
of a later report to Council. 

A. Background 

Following the completion of Maple Tree Square and as the revitali- 
zation of Gastown has progressed, it has become evident that the logical 
first extension of the 'Maple Tree Square* beautif ication should take 
place on Water Street. 

In the past few months, a number of meetings have been held between 
property owners on Water Street and City staff to determine future 
Gastown improvements. 

An outcome of these meetings has been the formation of the Water 
Street Improvement Committee which represents the property owners' views 
and aspirations. These aspirations were summed up in a letter of 
November 21, 1972 (see Appendix 'A') requesting a continuation of the 
Maple Tree Square beautif ication scheme. This letter was endorsed by 23 
of the 34 property owners on Water Street. This endorsement supporting 
the continuation of 'Maple Tree Square' treatment represents 82.5% of 
the Water Street frontage, with an aggregate land and improvement 
assessment of $6,768,095 or 86.6% of the total assessed value along the 
full length of Water Street. 

The Water Street Improvement Committee requested that preliminary 
estimates be made by the City of costs for the Water Streot proiect. 
The City Planning Department, in consultation with the City Enf, ineoriuc 
Department, prepared two tentative cost estimates: The first was b.it;od 
on the use of brick for sidewalks and roadbed (Scheme 1), and the second 
based on the use of brick for sidewalks only with concrete for the road- 
bed between intersecting streets (Scheme 2). These summaries wore 
presented to the Water Street Improvement Committee at a meeting on 
February 1, 1973. The Committee carae out strongly in favour of Scheme 1 ■* 
the all-brick scheme for the three blocks of Water Street. 

B. Proposals 

An integrated development program has been evolved and this report 
brings forward a number of proposals and recommendations leading to the 
implementation of the next step of the East Gastown Beautif ication 
Program. 

1. That the boundaries of the total East Gastowii project area 
be extended to include the 100 and 300 blocks Water Street , 
as shown on Appendix 'C, Map 2. 

2. That Phase II (sidewalk improvements) and Phase III (roadbed 
improvements), as outlined in the July 6, 1971 report, and 
shown in Appendix 'C, Map 1, be amalgamated. A combined 
reconstruction of sidewalk and roadbed on a block by block 
basis will subject properties only once to the inevitable 
disruptive impact of this necessary street work. This 
proposal is endorsed by the Water Street Improvement Committee. 
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3. That construction of the combined Phase Il/Phase III improve- 
ments begin in the unit block Water Street and proceed as 
scheduled in Appendix 'C, Map 2. The Water Street 
Improvement Committee has requested that construction be 
restricted to the spring (March to mid-May) and autumn 
(September to mid-November) seasons. 

4. That the design be based on the Maple Tree Square theme, and 
to this end, that the design consultant for Maple Tree Square, 
Rudy Kovack be retained by the City at a maximum expenditure 
of $1,500.00 to oversee and ensure design continuity of the 
Maple Tree Square theme along Water Street. 

5. That the hiring of temporary planning staff necessary to 
develop the consultant's design concepts for this and other 
beaut if icat ion projects, (i.e. West Broadway and Chinatown 
- this detailed design development was the consultant's 
responsibility in past projects) be the subject of a separate 
report from the Deputy Director of Planning. 

6. That the preliminary cost estimate for Scheme 2, as contained 
in this report, be recommended. The Deputy Director of 
Planning is of the opinion that Scheme 2, in which the 
utilization of brick on the sidewalk and in the roadbed at 
street intersections only, creating the type of nodal focus 
envisaged in the original restoration report, is more 
appropriate. 

7. That the undergrounding of B.C. Hydro and B.C. Telephone 
facilities in the unit, 100 and 300 blocks Water Street now 
be advanced under the Provincial Power and Telephone 
Beautif ication Line Act, the funding of this work to be 1/3 
Provincial, 1/3 B.C. Hydro/B.C. Telephone, 1/3 City/property 
owtiers. The City's share is to be financed from the 1973 
Supplementary Capital Budget. 

The undergrounding of these utilities for the three blocks 
would most likely be done at one time. It would bo un- 
economical to install these utilities on a piecemeal basis 
and it is unlikely the utility companies would wish to 
proceed in this way. On this basis it might not bo 
practical to restrict construction to the spring and tail 
months. 

8. That the problem of changes to electrical service connections 
to private property associated with, but not part of, the 
Undergrounding Program be resolved. 

9. That negotiations commence with property owners on Water 
Street who have areaway agreements with the City w!iich might 
be affected by the beautif ication project. 

C. Construction Schedule 

The construction timetable in Appendix 'C, Map 2, is set out to 
complete the unit, 100 and 300 blocks Water Street before the end of the 
1971-75 Five-Year Plan, and scheduled so that construction takes place 
in either the spring or fall seasons with the possible exceptions noted 
in 7 above. 


D. Costs 

The preliminary estimate and cost breakdown for the unit, 100 and 
300 blocks Water Street is as follows: 

Scheme 1 Total Cost City's_Share 

Water Street Beautif ication $1,2^7,000 $ 508,200 

B.C. Hydro and B. C. Telephone Undergrounding $ 375,000 $ 68,000 

Total Estimated Cost $1,622,000 $ 576,200 


cont 'd. , 
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East Gastown Beautif iciitxovi 
Prograimne (continued) 


Scheme 2 Cost 


C^-^ ^ Share 


Water Street Beautif ication $ 945,000 

B.C. Hydro and B.C. Telephone Underground ing $ 375,000 

Total Estimated Cost $1,320,900 


$ '!ilO,750 
$ 68,000 

$ 478,750 


E. Source of Funds 

This preliminary cost estimate for Scheme 2 of this project, 
together with those monies spent todate; funds allocated for other 
beautif ication projects and for estimates of other projects or 
beautif ication schemes all within the 5-Year Programme, will result in 
an overexpenditure of beautif ication funds provided in the 1969 
Supplementary Capital Budget and authorized in the 1971-1975 Five Year 
Plan by about $284,000. Council was so advised by the Director of Finance 
in the 1973 Budget Submission. 

However, Senior Governments earlier indicated their willingness to 
provide matching grants to the amount of $35,000 each on an annual basis 
for 5 years for expenditure within the Gastown Area ($70,000 was the 
Senior Government's share of the Maple Tree Square Project). The balance 
outstanding from Senior Governments - $280,000 would almost offset this 
deficit. 

The Deputy Director of Planning is discussing this matter with the 
Senior Governments and, in a separate report, deals with future 
beautif ication projects to the end of the current Five-Year Plan with 
their associated costs and availability of funds as suggested by the 
Director of Finance in the Budget Report to the Board of Administration. 


RECOMMENDATION 

The Deputy Director of Planning and the City Engineer RECOMMEND : 


As set out in III - Revised Beautif ication Concept - 

That proposals and recommendations contained in Items 1-9 
in 'B* be approved and that the Water Street project now 
proceed to the detailed design stage, preparatory to 
initiation of a Local Improvement for the project. " 


Mr. E.Keate representing the Townsite Coiranittee , the Gastown 
Merchants' Association and the Historic Sites Advisory Board, appeared 
before Council submitting a brief dated August 28, 1973, expressing an 
urgent need for an immediate start on Phase II of the Gastown 
Beautif ication Plan. 

MOVED by Aid . Bowers , 

THAT the recommendation of the officials set out above on this 
matter, be approved except Proposal 3 be reworded as follows: 

"That construction of the combined Phase Il/Phase III 
improvements begin in the unit block Water Street and 
proceed as soon as possible as one operation." 


- CARRIED 


(Alderman Rankin voted against the motion) 
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Strata Title Application: 
Mr. Tom Leeaphon 


Mr. Tom Leeaphon submitted a communication dated August 14, 1973, 
setting out his position in support of Strata Title application to 
convert under the Strata Titles Act, his apartment at 14 68 West 72nd 
Avenue, and submitted related documents. Mr. Leeaphon also made 
representations in person on the matter. 

MOVED by Aid. Rankin, 

THAT no action be taken on this application. 

- CARRIED UNANIMOUSLY 

Senior Citizens Highrise: 
2229 Maple Street 


The Council considered Clause 6 of Departmental Report (Building 
and Planning matters), dated August 24, 1973, advising of an 
application from the Shalom Branch of the Royal Canadian Legion for 
the construction of a senior citizens highrise at 2229 Maple Street. 

In the clause, it is noted the Technical Planning Board felt it co 
not refuse the application on the basis of the Design Panel's 
recommendation i.e. , the design be refused on the grounds that if 
executed, it would adversely affect public amenity. The Technical 
Planning Board therefore referred the development to Council for 
advice and action. 

Mr. H.M. Loomer, who spoke to Council on the matter earlier in 
the day now advises the matter could await deferment to the Council's 
next meeting if the Council so wished in view of the interest of 
other parties to appear as delegations. 

The Kitsilano Citizens Committee have asked to appear before 
Council on the subject matter and letters in support of that request 
had been received. A letter from the West Broadway Citizens Committee 
dated August 28th, 1973, was submitted asking deferment until 
September 11, 1973. The various writers request an evening meeting. 

MOVED by Aid. Volrich, 

THAT the whole matter be deferred for Council's consideration 
at the Council meeting of September 11, 1973. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Rankin, 

THAT letters on this subject be received. 

- CARRIED UNANIMOUSLY 

BOARD OF ADMINISTRATION, DEPARTflENT & OTHER REPORTS (cont'd) 

E. Vancouver Rental Accommodation 
Grievance Board and Law Reform 
Commission Questions 


The Council had before it a report from the Vancouver Rental 
Accommodation Grievance Board on questions from the Law Reform 
Commission of B.C. regarding the Landlord and Tenant Law, and a 
report from the Standing Committee on Social Services regarding 
the Vancouver Rental Accommodation Grievance Board. 

The questions asked by the Law Reform Commission and the 
Council's answers thereto are recorded hereunder after considering 
the report of the Vancouver Rental Accommodation Grievance Board 
dated August 21, 1973, and the report of the Standing Committee 
on Social Services dated August 22, 1973: 


Begular Council, August 28, 1973 - i i 
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Vancouver SiftBtal AccOWBiedation 
Griavance llolird and Law Reform 
CoUBniggion Queationa (continued) 

LAW REFORM COMMISSION 

QUESTION 1 ; 'What courts or bodies should have jurisdiction 
over disputes between landlord and tenant, and 
what their procedures should be. ' 

MOVED by Aid. Volrich, 

THAT the City's position be that the Vancouver Rental Accom- 
modation Grievance Board have jurisdiction over landlords and 
tenants covering all areas dealt with by City By-laws and regulations 
and the Landlord and Tenant Act, subject to appeal to the Courts. 

- CARRIED 

(Aldermen Marzari and Rankin voted against the motion) 

QUESTION 2 ! 'The availability of other facilities to assist 
in resolving such disputes and distributing 
information. ' 

MOVED by Aid. Rankin, 

THAT the Vancouver Rental Accommodation Grievance Board assume 
the functions of the Small Claims Court in matters of rental 
grievance. 

- CARRIED UNANIMOUSLY 

QUESTION 3 ! 'How far a landlord should be required to justify 
an eviction or the termination of a tenancy. ' 

MOVED by Aid. Rankin, 

THAT the following be approved as appropriate reasons to the 
tenant for eviction: 

(a) Occupancy by the tenant has resulted in deterioration 
of the premises beyond reasonable wear and tear. 

(b) The tenant is in arrears for a period of one month's 
rent. 

(c) The tenant is a nuisance to his neighbours. 

(d) The tenant is utilizing premises for illegal 
activity. 

(e) The landlord requires the premises for occupancy 
either by himself or his immediate family. 

(f) The tenant has deliberately misrepresented the 
premises to the potential buyer or tenant. 

(g) The building is to be demolished. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Linnell, 

THAT the following be added as (h) to the above reasons: 

" (h) Over-utilization of a premises by more persons 
than are defined as occupants." 

- CARRIED 

(Aldermen Harcourt, Marzari, Pendakur and Rankin voted 
against the motion) 


cont ' d. . . . 
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Vancouver Rental Acconunodation 
Grievance Board and Law Reform 
CorncdsBion Questions (contitmed) 

MOVED by Aid. Rankin in amendment, 

THAT nothing in this particular clause (h) shall apply to 
guests or relatives visiting the tenants. 

- LOST 

(Aldermen Bowers, Linnell, Marzari, Massey, Mayor Phillips 
and Alderman Volrich voted against the motion) 

(The motion of Alderman Linnell was put and carried) 

QUESTION 4 ; 'How far the collective bargaining process is 
appropriate to landlord and tenant matters.' 

MOVED by Aid. Bowers, 

THAT the City Council hold collective bargaining is not 
appropriate. 

- CARRIED 

(Alderman Rankin voted against the motion) 

QUESTION 5 ; 'Security and damage deposits.' 

MOVED by Aid. Volrich, 

THAT security and damage deposits be maintained at the present 
level for the time being as provided in the prevailing By-law; 
interest on deposits to be at 8%. 

- CARRIED 

(Aldermen Hardwick and Rankin voted against the motion) 

QUESTION 6 ; 'Any other aspect of the law and practice 
governing landlord and tenant matters. ' 

MOVED by Aid. Rankin, 

THAT in the event that a tenant by agreement with a Landlord 
vacates a premises prior to termination of the tenancy and the 
landlord re-rents the premises in the remaining period of %he 
tenancy, he shall reimburse the vacating tenant an amouat prorated 
for the period of the re-rental. 

- CARRTim^ UNANIMOUSLY 

MOVED by Aid. Rankin, 

THAT 'the last month's rent provision' as now contained in 
the Act be deleted from that legislation. 

- CARRIED 

(Aldermen Bowers, Linnell, Massey and Pendakur voted 
against the motion) 

MOVED by Aid. Linnell, 

THAT the Council advise the Vancouver Rental Accommodation 
Grievance Board that there is no objection to that Board submitting 
a separate report to the Law Reform Commission if it so wishes. 

- CARRIED UNANIMOUSLY 


During consideration of the foregoing matter, the Council 
observed a short recess. 
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»&JIKS 6g A33HINISTRATION, DEPARTtlEHT & OTHER REPORTS (cont'd) 

Vancouver Rental Accommodation 
Grievance Board and Law Reform 
gggB^eiil^n Cfiiaatim <goiifeiawi#ai 

SOCIAL SERVICES COMMITTEE 
& GRIEVANCE BOARD 


In respect of the report of the Standing Coiranittee on Social 
Services dated August 22, 1973, the Council took the following 
action on portions of that report not already dealt with when 
dealing with the questions from the Law Reform Commission and 
referred to earlier in these Minutes; 

• g. Fbrmation of Grievance Board 

MOVED by Aid. Rankin, 

THAT the following recommendations be approved: 

The Board be composed of a Chairman, Vice-chairman, and 
three members on a rotating basis to ensure that a three 
member Board would serve at any one time. 

Each appointee to the Board shall have been a resident 
of Vancouver for at least 3 years prior to appointment 
and shall be by occupation and experience a person likely 
to be knowledgeable with respect to problems and grievances 
considered by the Board. 

When members are being selected, the widest possible 
circulation be undertaken for nominations. 

- CARRIED UNANIMOUSLY 

C. Staffing of Grievance Board 

MOVED by Aid. Hardwick, 

THAT in principle, there should be adequate staff provided 
for the Grievance Board, however, the matter be considered at a 
later date when the Provincial regulations are known. 

- CARRIED UNANIMOUSLY 

D. Entry into Suites 

MOVED by Aid. Rankin, 

THAT the following recommendation be received: 

- CARRIED UNANIMOUSLY 

"THAT if entry to an apartment or suite is refused 
by either landlord or tenant, this is a position 
from which an adverse position can be drawn." 

F. Landlords Rights 

MOVED by Aid. Bowers, 

THAT the following recommendation be approved: 

"THAT a landlord may, within 3 clear business days' 
notice, bring a tenant before the Grievance Board 
for the following reasons: 

(i) Occupancy by the tenant has resulted in 
deterioration of the premises beyond 
reasonable wear and tear, 

(ii) The tenant is a nuisance to his neighbours. 

(iii) The tenant is utilizing premises for illegal 
activity. 

AND the Board may, under these circumstances give a 
tenant 3 clear business days' notice to vacate from 
the date of the hearing." 

- CARRIED 


(i) 
(ii) 

(iii) 


(Alderman Rankin voted aqainst the motion 
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Vsnoq^ymr Rental AccomrnDdation 
GKiiirsRed ioara and Law liefom 
cgwiiaion QmmUmn 

H. General Power of the 
Grievance Board 


MOVED by Aid. Rankin, 

THAT the principle set out in the following be approved: 

"In order to be effective, the Grievance Board must have 
the power to make Orders and to see that these Orders 
are enforced. In order to implement this proposal, the 
Landlord and Tenant Act would have to be amended and 
any Order by the Rental Grievance Board enforced through 
the Summary Convictions Act in the Provincial Court the 
same as any order allowed by the City of Vancouver such 
as the Lodging House By-law, etc. The Board must have 
the power to order such things as doors to be opened 
where a Landlord has changed locks or illegally locked 
out a tenant. The Board must have a power to order 
water or heat turned on and have power to enforce such 
powers. The Board must have the power to order immediate 
repairs for safety in such fields as fire or dangerous 
health situations. While this is not exhaustive, it will 
give members a general idea of how we envisage the 
Board's functioning." 

- CARRIED UNANIMOUSLY 

I. Rents Justification 

MOVED by Aid. Rankin, 

THAT the following recommendation be approved: 

"THAT the amount of the rent be posted in a conspicuous 
place within the dwelling unit with the date of its 
origination and termination marked thereon." 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Hardwick, 

THAT the Council make a submission to the Attorney-General 
based on the above action of Council after considering the report 
of the Standing Committee on Social Services dated August 22, 1973. 

- CARRIED UNANIMOUSLY 

(The Mayor requested Alderman Rankin join him in preparing 
this submission) 

F. Landlord and Tenant 
Advisory Board 

The Council considered a Departmental Report under date of 
August 24, 1973, from the Corporation Counsel regarding Landlord 
and Tenant Advisory Board and submitted a formal resolution for 
Council's consideration. The resolution was accepted and therefore 
it was moved as follows : 

MOVED by Aid. Linnell, 

THAT WHEREAS Section 66 of the Landlord and Tenant Act requires 
Council to establish a Landlord and Tenant Advisory Bureau to 
perform the functions therein set out; 

AND WHEREAS it is desirable that in addition to the functions 
set forth in the Landlord and Tenant Act the said Advisory Bureau 
should be empowered to sit as a Board of Arbitration to determine 
disputes between Landlords and Tenants; 


cent ' d . • • > 
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Landlord and Tenant Advi^oi^ 
Board (continued) 

THEREFORE BE IT RESOLVED: 

1. THAT there is hereby established a Landlord and Tenant 
Advisory Bureau to be composed of three persons. 

2. THAT the present members of the Vancouver Rental Accomm- 
odation Grievance Board are appointed to be the members of the 
Landlord and Tenant Advisory Bureau. 

3. The functions of the Landlord and Tenants Advisory Bureau 
are 

(a) to advise landlords and tenants in tenancy matters; 

(b) to receive complaints and seek to mediate disputes 
between landlords and tenants; 

(c) to disseminate information for the purpose of educating 
and advising landlords and tenants concerning rental prac- 
tices, rights, and remedies; and 

(d) to receive and investigate complaints of conduct in contra- 
vention of legislation governing tenancies. 1970, c.l8,s.2 
(eff. Apr. 6, 1970). 1973 c.47, s.l4. 

(e) where a written submission to Arbitration is received from 
a landlord and a tenant, to sit as a Board of Arbitration 
to determine the matters in dispute as set forth in the 
submission. 

- CARRIED UNANIMOUSLY 

Communications 

MOVED by Aid. Bowers, 

THAT the cominunication from the Greater Vancouver Apartment 
Owners' Association commenting with respect to the Vancouver Rental 
Accommodation Grievance Board and the Standing Committee on Social 
Services report in connection therewith, be received; 

FURTHER THAT a copy of Council's action on the subject be 
furnished to the organization with the advice that if subsequently 
they wish to appear before Council, the Council will hear their 
representations . 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Hardwick, 

THAT the communication from the Vancouver Council of Women dated 
August 23, 1973, supporting the performance of the Vancouver Rental 
Accommodation Grievance Board and speaking in favour of its 
continuance, and advancing proposals in connection therewith, be 
received for information. 


- CARRIED UNANIMOUSLY 


BOARD or ADMINISTRATION, Jtlgp&RTMEyr OTHER REPORTS (coat*d ) 

G. Report of Standing Committee 

on Finance and Administration, 

August 10, 1973 (Social Planning Dept. ) 

MOVED by Aid. Bowers, 

THAT recommendations A (i) to (v) inclusive be approved. 

- CARRIED 

(Aldermen Linnell and Rankin voted against the motion) 

MOVED by Aid. Bowers, 

THAT recommendations B (i) to (x) inclusive be approved 
after adding to B (iii) the following: 

"Further that these two positions be 'excluded'" 

- CARRIED 

(Aldermen Linnell and Rankin voted against the motion) 

MOVED by Aid. Hardwick in amendment 

THAT B (iv) be referred back for further analysis. 

- LOST 

(Aldermen Bowers, Harcourt, Marzari, Massey, Pendakur, 
Mayor Phillips, Aldermen Rankin and Volrich voted 
against the motion) 


H. Report of Standing Committee on 
Community Development (Electoral 
Reform), August 17, 1973 


After considering the Standing Committee Report on Electoral 
Reform and the recommendations therein, the Council took action 
as follows: 

1 . One or Two Member Wards? 

MOVED by Aid. Volrich, 

THAT the following recommendation be approved: 

"That in any implementation of a ward system, whether full 
or partial, the wards be one-member wards." 

- CARRIED UNANIMOUSLY 

2. Full or Part-time Aldermen? 

MOVED by Aid. Volrich, 

THAT the following recommendation be approved: 

"The present system of part-time aldermen continue." 

- CARRIED UNANIMOUSLY 

3. Parks Board and School Board - Ward Systems? 

MOVED by Aid. Volrich, 

THAT no question be placed on the forthcoming ballot to 
the electors on electoral reform, which relates to election of 
Park or School Board members by the ward system, 

- CARRIED 

(Aldermen Marzari arid Rankin voted against the motion) 
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Report of Standing Committee on 
Community Development (Electoral 
Reform) ^ , August 17^ 1973 (eocttAiiugd) 

4. Term of Office 


MOVED by Aid. Volrich, 

THAT the following recommendation be approved: 

"That the present 2-year term of office remain in effect," 

- CARRIED 

(Mayor Phillips voted against the motion) 
5. Election Date 

On behalf of the Standing Committee Alderman Volrich moved 
this recommendation as follows: 

MOVED by Aid. Volrich, 

THAT the date of election be the last Wednesday in 
October, the inaugural date be the second Thursday in November 
and the nomination date be the third Wednesday preceding the 
election date. 

- LOST 

(Aldermen Bowers, Harcourt, Hardwick, Massey, Pendakur 
Mayor Phillips and Alderman Volrich voted against the 
motion) 

MOVED by Aid. Volrich, 

THAT the election date for the City of Vancouver elections 
be advanced to the third Wednesday in November. 

- CARRIED 

(Aldermen Linnell, Marzari and Rankin voted against the motion) 

MOVED by Aid. Volrich, 

THAT nomination day be the last Wednesday in October. 

- CARRIED UNANIMOUSLY 

6. Identity of Party Affiliation on Ballot Paper 

MOVED by Aid. Volrich, 

THAT the following be approved as recommended by the 
Standing Committee and its Chairman: 

"Firstly, I think it is clear that the following groups can 
be recognized as identif iaUQle civic political groups at the 
present time, and they should be so recognized and referred to 
on the ballot as sponsors of candidates by the abbreviations 
opposite their names: 

1. Civic Non-Partisan Association N.P.A. 

2. Committee of Progressive Electors C.O.P.E. 

3. New Democratic Party N.D.P. 

4. The Electors' Action Movement T.E.A.M. 

Secondly, on the question of what criteria should be establishec 
for the recognition of other groups who may organize themselves 
to sponsor candidates in civic elections, I would propose the 
following: 

1. That the group shall sponsor at least one-third the 
number of candidates for the offices to be filled. This need 
not be in all slates, but may apply only to one body politic 
such as the Council, Parks Board, or School Board. 


S77 

-i 

Goamtlt August 1973 2f 

Report of Standing Committee on 
Community Development (Electoral 
Rgfornt), Augitgt 17, 1973 (cpntiauedj 

Clause 6 continmBij 

2. That reasonable evidence by provided the City Clerk that 
the organization has been in existence for six months before 
the date of the election and that its affairs have been a^in- 
istered during that time by duly-elected officers and directors. 

3. That reasonable evidence be provided the City Clerk that the 
organization consists of at least 25 members who pay dues or make some 
form of financial contribution to the organization. 

It is noted that the definition of a ' political party ' in 
the Provincial Elections Act is ' an affiliation of electors 
comprised in an political organization which has expended 
money in the support of any candidate in the election.' 

A candidate identifying himself as beiny sponsored by a . 
particular organization should of course be the duly-nominated 
candidate of that organization and the City Clerk should have 
the authority to require confirmation on this matter if it 
should be considered necessary. 

If a candidate so requests, he should be entitled to have 
the designation 'independent' appear beside his name on the 
ballot. " 

- CARRIED UNANIMOUSLY 

7. Deposit or Other Requirements for Candidates 

On behalf of the Committee Alderman Volrich moved the 
Committee's recommendation as follows: 

MOVED by Aid. Volrich, 

THAT the Charter requirement for deposits for Mayoralty j 
candidates be deleted ( 

- LOST 

(Aldermen Bowers, Linnell, Massey, Pendakur, Mayor 
Phillips and Alderman Volrich voted against the 
motion) 

On behalf of the Committee Alderman Volrich submitted the 
following Committee's recommendation: 

MOVED by Aid, Volrich, 

THAT no deposit requirement be instituted for candidates 
for Alderman, Park Commissioner or School Trustee, 

- CARRIED 

(Alderman Linnell voted against the motion) 

8, Residency in the Ward Area as a Requisite to Candidacy 
for the Ward 


On behalf of the Committee Alderman Volrich submitted the 
Committee's recommendation which, in effect, is as follows: 

MOVED by Aid. Volrich, 

THAT the Chairman's recommendation that residency in the ward 
area be not a requisite for candidacy, be not adopted and residency 
in the ward area, should wards be established, be required. 

- LOST 

(Aldermen Bowers, Harcourt, Hardwick, Massey, Pendakur, 
Mayor Phillips, Aldermen Rankin and Volrich voted against 
the motion) 
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Clauso 8 continued 

MOVED by Aid. Volrich, 

THAT in the event of a full or partial ward system 
being implemented, residency in the ward area not be a 
requisite to candidacy, 

- CARRIED 

(Aldermen Linnell and Marzari voted against the motion) 

9. Rotating Ballot 

On behalf of the Committee Alderman Volrich submitted the 
Committee's recommendation which, in effect, is as follows: 

MOVED by Aid, Volrich, 

THAT the recommendation of the Chairman respecting 
implementing 'rotating system of ballot' be not adopted, 
and therefore the rotating ballot not be used, 

- CARRIED UNANIMOUSLY 

10. Corporate Votes 

On behalf of the Committee Alderman Volrich submitted the 
Committee's recommendation which, in effect, is as follows: 

MOVED by Aid. Volrich, 

THAT the Chairman's recommendation, i.e. corporate votes 
be eliminated, be approved. 

- CARRIED UNANIMOUSLY 

11- Election of Mayor At Large 

On behalf of the Committee Alderman Volrich submitted the 
Committee's recommendation which, in effect, is as follows: 

MOVED by Aid, Volrich, 

THAT the Chairman's recommendation, i.e. there be no change 
in the present system of electing the Mayor at large, be approved. 

- CARRIED UNANIMOUSLY 

FORM OF BALLOT 

Alderman Volrich advised that he had submitted a Form of Ballot 
to the Standing Committee and the Standing Committee is recommending 
a different Form of Ballot. In the interest of compromise 
therefore he was now proposing a further Form of Ballot and 
requesting Council's consideration of this latest Form. It 
was therefore 

MOVED by Aid, Volrich, 

THAT the Council consider at this time the latest Form of 
Ballot as furnished by him to members of Council for consideration. 

- CARRIED 

(Alderman Linnell voted against the motion) 
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Report of Standing Committee on 
Community Development (Electoral 
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MOVED by Aid. Volrich, 

THAT Question 1 be as follows: 


AMENDED 

SEE PAGE-Z^:'..;. 


- CARRIED UNANIMOUSLY 
after the two amendments were 
defeated 


Question 1 


Do you favour keeping the present at large system 
for electing Aldeintten? 


YES 


HO 


MOVED by Aid. Rankin, in amendment 
THAT Question 1 be as follows: 

Question 1 

Do you favour an at large system for 
electing Aldermen? 


YES 


] 


NO 


or a mxM syst^ for eledtlitg Alderneii? 
YES I 1 


HO 


- LOST 


(Aldermen Bowers, Harcourt, Linnell, Marzari, Massey 
Mayor Phillips and Alderman Volrich voted against the motion) 

MOVED by Aid. Linnell, in amendment to the amendment, 

THAT Questions 1 and 2 on the Ballot be as follows: 

Which type of electoral process do you favour? 


At Large 


Partial Ward 


Full Ward 


- LOST 


(Aldermen Bowers, Harcourt, Hardwick, Marzari, Massey, 
Mayor Phillips, Aldermen Rankin and Volrich voted 
against the motion) 
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Report of Standing Committee on 
Community Development (Electoral 
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AMENDED 
SEE PAG£.C/^r.'. 


MOVED by Aid, Volrich, 

THAT Question 2 be as follows 


C^uestion 2 


- CARRIED 


If the Council were to approve a change to a partial 

ward system or a full ward system, which would you prefer? 


A pitrtial wardi systean 


k full waxd system 


(Alderman Rankin voted against the motion) 


MOVED by Aid. Volrich, 

THAT Question 3 be as follows: 


- CARRIED 


Question 3 

What size of Couiicil #© yoia favour? mm. ONLY OWE CHOICE 
The present number of 10 aldermen | 


12 15 ai d emeu 


16 - 22 aldermen 


35 - 45 aldeiriAen |^ 


(Alderman Rankin voted against the motion) 
(At this point Alderman Harcourt took the Chair to release the Mayor 
to attend to other civic business. J 

"°"""T^^ih; ChaliSaA Of the Community Development Committee 
the corporation Counsel and the City Clerk be requested to report 
back to council on any matters incidental to the action of 
council this day in respect of electoral reform. 


- CARRIED UNANIMOUSLY 


MOVED by Aid, Linnell , 

THAT the Council meeting recess and reconvene to complete 
the agenda business at 9.30, Thursday August 30, 1973, 

- LOST 

(Aldermen Bowers, Harcourt, Hardwick, Massey, Pendakur, 
Rankin and Volrich voted against the motion) 
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I. Report of Standing Committee on 

Finance Administration, AufcUjst-lj6^ 1973 

The Council considered this report which contained clauses 
1 to 3 identified as follows: 

CI. 1: Old Museum Building - Alterations and Additions 
CI. 2: Twice Yearly Billing & Collection of Real Property Taxation 
CI. 3: 911 Emergency Reporting Services 
Action was taken as follows: 

C^^us^e 1 - Old Museum Building - Alterations fc Additions 

MOVED by Aid. Bowers, 

THAT this clause be received. 

- CARRIED UNANIMOUSLY 

Clause 2 - Twice Yearly Billing and 
Collection of R^al Property Taxati on 

MOVED by Aid. Volrich 

THAT this clause be deferred to the September 11 Council 
meeting for consideration. 

- CARRIED UNANIMOUSLY 

Clause 3 - 911 Emergency Reporting^ Services 

MOVED by Aid. Bowers, 

THAT the recommendation of the committee be approved. 

- CARRIED UNANIMOUSLY 


J. Report of the Standing Committee 
on Community Development, 
A»IStfSt 16^ 1973 

The Council considered this report which contained clauses 
1 to 3 identified as follows: 

CI. 1: Rivtow Straits Ltd. 

CI. 2: Champlain Heights Areas E & F - Implications 

of Density related to Development Proposals 
CI. 3: Policy on Relocation of Tenants 

Action was taken as follows: 

MOVED by Aid. Volrich, 

THAT this report containing the above-mentioned clauses 
be deferred for consideration of the next meeting of Council 
on September 11, 1973. 

- CARRIED UNANIMOUSLY 


K. Report of the Standing Committee 

on Social Services, August 16, 1973 

The Council considered this report which contained clauses 
1 to 4 identified as follows: 

CI. 1: Grant Request - Killarney Champlain Citizens lor Action 
CI. 2: Grant Request - Mount Pleasant Information Centre 
CI. 3: Improving Community Services for Low-income, Single 

People living in the Downtown Eastside. 
CI. 4: Grant Request - Grandview Youth Program 

Action was taken as follows: 

Clause 1 - Grant Request -Killarney Champlain 
Citizens for Action 


MOVED by Aid. Rankin, 

THAT the recommendation of the committee be approved. 


- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED MAJORITY 
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Report of the Standing Committee 
on Social Services, August 16, 1973 

Clause 2 - Grant Request - Mount 
Pleasant Information Centre 


MOVED by Aid. Rankin, 

THAT the committee's recommendation be approved, 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED MAJORITY 

Clause 3 - Improving Community Services for 
Low-income, Single People living in the 
Downtown Eastside 


MOVED by Aid. Rankin, 

THAT the committee's recommendation be approved. 

- CARRIED UNANIMOUSLY 

Clause 4 - Grant Request - 
Grandview Youth Program 

MOVED by Aid. Rankin, 

THAT the committee's resolution be received, 

- CARRIED UNANIMOUSLY 


L. Joint Report of the Special Committee 
on Burrard Inlet Waterfront and the 
Standing Committee on Civic Development 
August 15, 1973. (Marathon Realty) 

MOVED by Aid. Pendakur, 

THAT this report be received for information, 


- CARRIED UNANIMOUSLY 

M. Report of the Special Committee 
re False Creek, August 24, 1973 

Clause 1 - Marina - Sub-Area 6 

MOVED by Aid. Hard wick, 

THAT the recommendation in the following clause be approved, 

"On suggestion by Commissioner McCreery the matter of the 
Park Board marina in Sub-area 6 was raised and the staff present 
requested that the Park Board be asked to engage a consultant 
to work with the False Creek Team on the design of a marina, to 
be operated by the Parks Board adjacent to Sub-area 6, 

After discussion the Committee 

RECOMMENDS that the Parks Board operate 
a marina on the south shore of False Creek 
adjacent to Sub-area 6 and that the Parks 
Board be requested to appoint a consultant 
on marina design to start work with the 
False Creek Planning Team at the earliest 

possible moment." _ CARRIED UNANIMOUSLY 

Clause 2 - Sub-Area 10 - Conceptual 
Land Use Plan and Water-Edge Treatment 

MOVED by Aid. Hardwick, 

THAT consideration of this clause be deferred to the 

next meeting of Council on September 11, 1973. 

- CARRIED UNANIMOUSLY 
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N. Report of the Special Committee 
re Granville Street Transit Mall 
24 August, 1973 


Alderman Massey submitted the following report of the 
Special Committee re Granville Street Transit Mall: 


"On July 24th, 1973 Council approved the terms of reference 
for the design consultants of the Granville Transit Mall, The 
first task listed for the consultant was to "Recommend the length 
of the mall and width and alignment of the transitway with 
alternatives based on varying widths". Also he was to 
advise on "design ramifications of mass transit requirements 
with respect to such matters as width and configurations; 
number, location, design of bus stops". 

Two meetings presided over by the Mayor have been held 
between the Committee and Mr Vic Parker, Director of Transit 
for the Bureau of Transit Services and Mr. Brian Sullivan of 
the same agency to discuss the width of the transit right-of-way 
on the Granville Mall, In these discussions the Transit Bureau 
officials forecast 5% - 10% annual growth in transit patronage 
to 1980 for Downtown Vancouver, substantially up from the 1.5% 
growth that occurred between 1960 - 1970,* 

Transit Bureau officials and city officials agreed that a 
two-lane transitway 24 feet in width would be satisfactory even 
for 10% projected growth in ridership until around 1976. 
Transit Bureau officials, however, believe that in the period 
between 1976 and 1980 (1980 being the year when underground 
Light Rapid Transit could be available), two lanes will be 
inadequate and four lanes will be required on Granville Street 
exclusively for transit. After 1980, when it is hoped LRT 
will be in operation, only two lanes on Granville will be 
required again. 

The rate of transit growth will depend on a number of factors 
including what transit facilities are provided and what restrict- 
ions are placed on cars; thus, any growth is theoretically 
possible. Your Committee feels that a growth rate of about 
5% per year till 1980 is more compatible with the concept of 
a pedestrian oriented mall. Since only five lanes are available 
now on Granville Street, your Committee feels that using four 
of these for transit does not leave enough space to permit a 
successful pedestrian mall. Any more than two lanes exclusively 
for transit will be detrimental to the pedestrian character of 
the street. If transit growth pressures exceed this capacity 
adjacent streets can take some spreading of transit services 
until LRT is available. This will cause additional congestion 
on these adjacent streets for a while, but if the more moderate 
5% growth occurs this period may be as short as one or two years. 

As a variation on the basic two-lane transitway configuration, 
the need for widenings at bus stops and at turns was explored. 
Your Committee has concluded that: 

a) Widenings at bus stops are unacceptable because 
they would take up an unreasonably large portion of 
the area otherwise provided for pedestrians, while 
providing little transit capacity increase, 

b) Widenings for turns will be required at Smithe Street, 
and in the future at Pender Street for smooth transit 
operation throughout the mall , 
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re OranvClle Street Transit Mall 
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The Committee realises that the objective to pedestr ianize 
Granville Street is to some extent in conflict with the objective 
to increase transit riding. It is a trade-off between environ- 
mental amenities for people on the street and accessibility of 
Granville Street to buses. Your Committee having carefully 
studied the Nicollet Mall in Minneapolis as well as the situation 
on Granville Street has concluded that permitting two lanes 
for transit on the Mall is alread y a major compromise. 

The Committee therefore recommends that the transitway for 
the length of the mall be limited to two lanes (24 feet) with a 
widening only for turns at Smithe and provision for a future 
widening for turns at Pender Street. The terms of reference 
should be amended accordingly. 

Contingency Fund . Although Council on July 24th approved 
a consultants fee of $10,000, no fund has been established to 
handle the miscellaneous costs to the Committee that have been 
arising in the course of planning the mall. Some staff over- 
time has already been required and a pedestrian study undertaken. 
The Committee recommends that a budget of $5,000 be established 
out of the unallocated 1973 Supplemental Capital Budget for 
contingency items. Expenditures would be approved only on 
resolution of the Granville Street Transit Mall Committee. 
The Director of Finance advises that funds are available in the 
unallocated portion of the 1973 Supplemental Capital Budget. 

The Committee RECOMMENDS: 

1. That the terms of reference approved by Council on July 
24th, 1973 be amended by deleting item 1 "Recommend the 
length of the mall and the width and alignment of 

the transitway with alternatives based on varying 
widths" and substituting the following: 

1. "Recommend the length of the mall and the 

alignment based on a transitway which shall be 
24' in width with a widening only for 
turns at Smithe and provision for a future 
widening for turns at Pender Street". 

2. That a fund in the amount of $5,000 for miscellaneous 
contingency items incidental to the planning of the 
mall be established out of the unallocated 1973 
Supplemental Capital Budget. Expenditures to be 
authorised on resolution of the Granville Street Transit 
Mall Committee." 


Alderman Massey advised that Recommendation 1 is concurred 
in by the City Engineering Department. 

MOVED by Aid. Massey, 

THAT Recommendation 1 in this report be approved. 

- CARRIED UNANIMOUSLY 

After due consideration of Recommendation 2 in the report, 
i t was 

MOVED by Aid. Massey, 

TIIAT the necessary overtime by the normal City procedures 
be authorised. 

- CARRIED UNANIMOUSLY 
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Report of the Special Committee 
re Granville Street Transit ]|f|U 
August 24, 1973 CcQRtiPUed) 

MOVED by Aid. Volrich, 

THAT interim funds of $1,000 be approved for miscellaneous 
contingency items incidental to the planning of the mall, the 
disbursements therefrom to be jointly on the approval of the 
City Engineer and the Committee, and further 

THAT the Chairman be requested to submit a budget to 
Council in the near future in respect of further requests 
for funds for matters relating to the planning of the mall. 

- CARRIED 

(Alderman Rankin voted against the motion) 


O. Report of the Special Committee 

on the Provincial Courts Building 
August 24, 1973 


The Special Committee on the Provincial Courts Building 
submitted the following report, dated August 24, 1973: 

"While examining the detailed drawings for construction of the 
New Provincial Courts Building it was drawn to the attention 
of your Committee that space had been allocated for Court 
Recorders on the Second, Third and Fifth Floors. 

A submission has been received from the Court Recorder Staff, 
supported by the Court Administrator as Department Head, the 
City Prosecutor and the Business Agent, M.R.E.U., to the effect 
that such an arrangement has many disadvantages and that the 
Court Recorders should all be housed in one area. 

The advantages of a single location are said to be: 

1. Better supervision of staff is possible. 

2. To make the best use of staff available when faced 
with the problem of unscheduled preliminary hearings and to keep 
the work load of each recorder as even as is possible, last 
minute changes and exchanges of recorders must be made. This 

is better done where the staff is in one location. It is not 
easy to correlate the functions of physically separated areas and 
we have the experience between 312 and 475 Main Street to point 
this up. 

3. Even fully qualified Court Recorders with considerable 
experience require help with difficult phrases and poorly recorded 
tapes (not always the fault of the recorder) . When this occurs, 
since the matter cannot be resolved on the telephone, much time 
would be wasted by the available supervisor having to move from 
floor to floor to give such assistance. 

4. The replacement of recording units in the office or the 
courtrooms when breakdowns occur (which is fairly regular) can be 
more easily accomplished when those units out of court are con- 
centrated in one place. 

5. The ready availability of stationery supplies and 
of log books (prepared in Court as an index to each tape) and 
tapes in a single location will expedite the work. 

6. Log books and tapes which are used regularly by members 
of the staff are also required to prepare estimates on transcript 
costs. Much time could be lost if these were located in widely 
separated areas. 
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"7- Judges, Prosecutors and other members of the Bar 

regularly listen to tapes. If tapes were in different locations, 
delays would occur and valuable professional time would be wasted. 

8. The demands on the Recorder Section consist of peaks 
and valleys which cannot be predicted. The request for an 
immediate expedited day-to-day transcript for example, can strain 
the capabilities of the section. To accommodate such requests 
without undue problems a unified centralized staff location is 
best . 

9. Experience with staffing for Courts at 312 and 475 
Main Street has proved that staff holidays, absenteeism due to 
illness, etc., will create problems in rearrangement of 
remaining staff in three locations. 


Your Committee requested the architects to review the plans and, 
if possible, make changes which would provide accommodation for 
the Court Recorders in one location. 

The architects now recommend the following changes: 

3rd Floor: Move one Court Room and take up some 
Waiting Room space: this will give sufficient room 
to house all Court Recorders in one location. 

Estimated cost of changes including architects' fees - 
approximately $38,000.00. 

The space on the second floor has been re-allocated for use of the 
Federal Department of Justice Staff (not previously allowed for) 
and the space on the fifth floor remains unallocated. 

Your Committee has been advised that the Federal Department of 
Justice has received approval to lease the space allocated. We 
therefore recommend that the Supervisor of Property and Insurance 
be authorized to contact the Department of Public Works to review 
leasing arrangements and submit a recommendation to City Council. 

SUMMARY 

Your Committee recommends that: 

1. Changes in space allocation as submitted by the 
architect be approved, to locate all Court Recorders on the 
third floor of the New Provincial Courts Building at an estimated 
cost of approximately $38,000.00. 

2. The Supervisor of Property be authorized to review 
leasing arrangements for the space allocated to the Federal 
Department of Justice and to make recommendations to City Council. 

3. In accordance with the advice of the Director of 
Finance the estimated funds required ($38,000.00) be provided 
from the unallocated 1973 Supplementary Capital Funds. 

MOVED by Aid. Rankin, 

THAT the foregoing Committee's recommendations be 
approved . 

- CARRIED UNANIMOUSLY 
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p. Report of the Special Committee 

re Illegal Suites, August 24, 1973 

The Special Committee re Illegal Suites - Hardship Cases 
submitted the following report under date of August 24, 1973: 

"The Committee of Officials has considered the following requests under 
the policy established by Council concerning Illegal Suites - Hardship 
Cases, and reports as follows: 

(a) The following applications recommended for approval by the 
Sub-Committee be approved: 

Mr. £. Mrs, Saitoku Watanabe (tenants), 1 ?.':3 V^Jcst 7] st Ave. 

Edwin Steinke (owner), 735 East 58th Avenue 

Mrs. Mary J. DeGuerre (tenant), *6 - 612P Chester Street 

Mary Sujich (tenant) , #8 - 6128 Chester Street 

Annie Hill (tenant), #7 - 6128 Chester Street 

Mrs. Stephenie Gianis (tenant), 8031 Hudson street 

Audrie !?obinson (tenant), 2445 West (nh Avenue 

r^ose Marie Poznikoff (tenant), 2210 Victoria Drive 

Horn Fook ICai (owner), 200 East 22nd Avenue 

William G. Crisp (tenant), 2727 West 36th Avenue 

Jack Currie (tenant) , 1331 West 71st Avenue 

Peggy VvJeisbeck (tenant), 2717 Franklin Street 

A. J. Munro (tenant), 2150 East Pender Street 

Edith R. Harper (tenant), #6 - 2150 East lender Street 

(b) the following applications be approved for one year from the riato 
of this Resolution: 

Patricia Lotoski (tenant), 3593 West 39th Avenue 

Mr. ^ Mrs. Sawarn Mattu (owner), 1325 liast 64th Avenue 

Merle Bottaro (tenant) , 2889 Highbury Street 

Eric Csapo (tenant), 2BB9 Highbury Street 

Glenn Rendell (tenant), 787 East 53rd Avenue 

Sam Carson (tenant), 866 West 61st Avenue 

Alan Tso (tenant), 866 West 61st Avenue 

Sam Stephen (tenant), 866 West 61st Avenue 

(c) the following application be approved for six months from tho 
date of this Resolution: 

Jeff Barker & Betty Schinz (tenants), 3656 Point Grey i,:oad 

(d) the following application be not approved: 
Johal S. Singh (owner), 7749 Fraser Street 

(e) in respect to the above mentioned, the City Huilding Inspector bo 
instructed to withhold enforcement action and to carry out the 
policy as adopted by Council on December 17, 1963, and as amended 
by Council on November lO, 1964." 

MOVED by Aid. Hardwick, 

THAT the foregoing report of the Special Committee re Illegal 
Suites - Hardship Cases, dated August 24, 1973, and containing 
clauses (a) to (e) inclusive, be. approved. 

- CARRIED UNANIMOUSLY 


Q. Legal Fee: Major 

Matthews' Collection 

The Corporation Counsel advised orally that Major Matthews' 
executors and solicitors are requesting the City and the Province 
to share a $1,000 legal fee in connection with the settling of 
the division of Major Matthews' collection between the City and 
the Province. 
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t^i llHjor Matthews * 

MOVED by Aid. Rankin, 

THAT the Council approve the payment of $500 as its share 
of the legal fees, in view of the fact that the City has 
received valuable archival material, however, this approval 
be subject to the Provincial Government paying the remaining 
$500 of the legal fees involved. 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Hardwick, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 

BY-LAWS 

1. BY-LAW TO AMEND BY-LAW NO. 4 531, 
BEING THE REFUSE BY-LAW. (Revised 
Rate Schedule) 


MOVED by Aid. Bowers, 
SECONDED by Aid. Hardwick, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Bowers, 
SECONDED by Aid. Hardwick, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

The By-law was deemed read accordingly. 


2. BY-LAW TO AMEND BY-LAW NO. 4702, 
BEING THE BUILDING BY-LAW. 
(Provisions for the Handicapped) 

MOVED by Aid. Linnell, 
SECONDED by Aid. Hardwick, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Linnell , 
SECONDED by Aid. Hardwick, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

The By-law was deemed read accordingly. 
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3. BY-LAW TO CREATE A BOARD TO BE 

KNOWN AS THE 'URBAN DESIGN PANEL'. 

MOVED by Aid. Massey, 
SECONDED by Aid. Hardwick, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

MOVED by Aid. Massey, 
SECONDED by Aid, Hardwick, 

THAT Schedule "A" to this By-law be amended to read as 
follows : 

Part 3, Schedule "A" 

3. The Panel's review shall be extended to include 
all civic works, such as bridges, roadworks, parks, 
beautif ication projects, transit systems , civic buildings, 
and design competitions prior to both the issuance of 
competition requirements and the subsequent awarding of 
contracts and to give impartial professional advice 
directly at the appropriate level and at the appropriate 
time on any proposal or policy affecting the community's 
physical environment. 

Part 4, Schedule "A" 

The Panel shall have the right to review those 
projects submitted to it by Council and have the right 
to select additional projects. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Massey, 
SECONDED by Aid. Hardwick, 

THAT the By-law as amended be given second and third readings 
and the Mayor and City Clerk be authorized to sign and seal the 
By-law. 

- CARRIED UNANIMOUSLY 

The By-law was deemed read accordingly. 

MOTIONS 

1 . Amendment to the Zoning 
and Development By-law 

MOVED by Aid. Massey, 
SECONDED by Aid. Hardwick, 

THAT the Director of Planning make application to amend 
the Zoning and Development by-law to delete the reference 
to the Design Panel and that the draft by-law be referred 
direct to a Public Hearing together with the reports of the 
Vancouver City Planning Commission and the Technical 
Planning Board. 

- CARRIED UNANIMOUSLY 
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MOTIONS (cont'd ) 

At this point the Chairman directed that the following 
items of business on the Council Agenda of this day be deferred 
for consideration at its next regular meeting on September 11, 
1973. 

a) Allocation of Land for Highway Purposes 
1555 West 8th Avenue 

b) Store closing Hours including communications in , 
connection therewith. 


Council adjourned at approximately 7.00 p.m. 

# ^ilK # # 


The foregoing are Minutes of the Regular Council meeting 
of August 28, 1973, adopted as amended on September 11, 
1973. 
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WORKS & UTILTIY MATTERS 
CITY ENGINfiEK'S REPORT 

RECOMMENDATIONS 

1. Allocation of Funds from Traffic Control Reserve for 

Minor Modifications to Existing Traffic Control Signals 


"Each year funds are allocated from the Traffic Control Reserve 
Fund for minor modifications to traffic signal equipment. In August 1972, 
$8,500 was allocated from the Traffic Control Reserve Fund for the remainder 
of that year. At the end of 1972 there was a substantial balance in this 
account, as some scheduled work was laid over to the early part of 1973. As 
a result of our continuing minor modifications program, these funds are now 
depleted. For further signal modifications work planned for the remainder 
of this year, an estimated amount of $5,000 will be needed. 

It is therefore RECOMMENDED that the sum of $5,000 be appropriated 
from the Traffic Control Reserve Fund for these minor modifications and 
transferred to Account No. 4872/325 - 'Minor Modifications to Existing Traffic 
Signal Equipment' ." 

Your Board RECOMMENDS that the foregoing be approved. 


2. Tender No. 56-73-2 - Supply of Asphalts - 
Liquid and Paving 


The Purchasing Agent aoad City Engineer report as follows: 

"Tenders for the above supplies were opened by your Board on July 9, 1973 
and referred to the City Engineer and Purchasing Agent for report. 

Three bids were received and, based on a total estimated quantity for a one 
year period, the prices tendered are as followst 

Item No. Shell Canada Imperial Oil Standard Oil 

1. UCO & MC2 Grades $ 43,400.00 $43,860.00 No Bid 

2. RSI & RS2K Emulsions No Bid No Bid $18,407.50 

3. eS/lOO Grade No Bid 109,200.00 No Bid 

The 5% Provincial Salea Tax is in addition to all prices shown in this report. 
Funds for all purchases are provided in the Revenue Budget. 

GENERAL INPCRMATICW 

Only Imperial Oil complied with the condition that "Prices remain firm for a 
one year period." 
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Item 1, - MCO & MC2 Grades of Asphalt 


Shell Canada offered the low bid @ ,217 gal. Comparing this price to the firm 
bid of $.2194 offered by Imperial Oil, there is a difference of .0024 a gallon 
or $480,00 per year. 

These products are presently at a premium and prices have increased approx- 
imately 2756 over the past year. Wo believe it is to the City's advantage to 
accept the firm bid offered by Imperial Oil, 

I 

RECOMylENDATION 


The City Engineer and Purchasing Agent RECCMMBND acceptance of the bids as follows t 
[mperial Oil Enteni^isejB. Ltd. 

Ctem 1. - MCO & MC2 Grades - The firm bid at a total estimated price of $43,880,00 


[tem 3 , - 85/100 Grade - The only bid received, at a total estimated price of 

$109,200.00, 

standiMrd^^^^Oj^^^^irit^l^^ol^^ 
ttem 2 , - RSI & RS2K Emulsions- The only bid received, at a total estimated price 


of $18,407,50, 

i^ll awards to be for a 12 month period. " y 

lour Board RECOMMENDS approval of tl^ie recommendation of the Purchasing AgentX, 

^ .^^' ^eSiVr - Trucks 


Tenders for the above were opened by your Board on 28 May, 1973, and 
referred to the City Engineer and Purchasing Agent for report. The 
officials concerned report as follows: 

"A working copy of the tabulation is on file in the office of the 
Purchasing Agent. 

Bid Numbers refer to the relative position of the bids in ascending 
order of price. 

Funds for these purchases are provided from the Truck Plant Replacement 

Fund. 

Item No. 13 - 32,000 G.V.W. Conventional Cab & Chassis 
Three bids were received. 

The optional price for propane conversion was requested in order to 
evaluate the economics of propane now Chat the road tax on propane has been 
reduced. The cost of an engine conversion from the recommended bidder is 
$433.97. The expected fuel cost saving is 3c per gallon (including fueling 
facilities) and these trucks will require 2,500 gallons per year each. The 
fuel cost savings of $75.00 per year will offset the extra cost of the 
propane option over the life of the truck. However, additional benefits 
can be expected from using propane fuel as listed below. 

(1) Added engine life as propane does not create as many engine deposits 
as gasoline. 

(2) Reduced maintenance as propane converted engines do not require 
emission control devices due to the clean burning nature of the fuel. 
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We RECOMMEND acceptance of the low bid (Bid No.l) from Musgrove Ford * 
for fourteen (1^) Ford Model LN800 Conventional Cabs & Chassis c/w propane 
converted engine at a total cost of $1^^,927.58 (10 including F.S.T. at 
$10,175.76 plus A excluding F.S.T. at $9,273.60 plus $433.97 each for optional" 
propane conversion). 

The 5% Provincial Sales Tax is included in all prices shown in the 
report and in the tabulation." 

Your Board RECOMMENDS that the recommendation of the City Engineer and 
Purchasing Agent be approved, subject to a contract satisfactory to the 
Corporation Counsel. 


4. Drainage Ditch At Landfill Site 


The City Engineer reports as follows: 

"The owner of a parcel of land adjoining the South boimdary of 
the City's Sanitary Landfill Site in Delta has advised the Corporation of 
Delta and the City of Vancouver that drainage from the filled area drains 
to a ditch on his property. He claims this contributes to flooding and 
renders the land useless for farming. The portion of the land which floods 
during periods of prolonged rainfall is below the high water level of the 
main runoff ditches and is therefore subject to periodic flooding. 

The ditch on the private property referred to was built during 
the 1930' s as part of a general drainage scheme for a portion of Burn's 
Bog. The owner has 'stated that he expects the City to provide a ditch on 
its own property ta-jdrain tiHe filled area rather than use the drainage ditch 
on his property. 

The provision of another ditch may not eliminate the flooding 
problem but in order to avoid future conflict it is proposed that a ditch 
be provided on the City property. In addition, the Corporation of Delta 
has requested the City to enlarge the present ditches on the Western and 
Northern perimeter of the filled area. The estimated cost of the above 
work is $19, 5 W). 

The Director of Finance advises that sufficient funds can be 
provided from Contingency Reserves. 

The City Engineer RECOMHENDS that $19,500 be allocated from 
Contingency Reserves to provide funds to construct a drainage ditch at the 
City of Vancouver Sanitary Landfill." 

Your Board RECOMMENDS that the foregoing report of the City 
Engineer be adopted. 


5. Georgia Viaduct Replacement - Contract No. 3, 
Landscjipe and Site Development 


The City Engineer reports as follows: 

"On September 26, 1972, Council received a report of the Board of Administration 
dated September 22, 1972 concerning Contract No. 3 - Landscape and Site Development 
of the Georgia Viaduct Replacement. 
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Because of the delay in acquisition of the area occupied by the Union Laundry 
(necessary to coiaplete the landscaping contract) this report suggested that Contract 
No. 3 be separated into two stages in order that part of the contract could be 
accepted as completed, and hold-back monies released. A portion of the hold-back 
money, in the amount of $1,118.59 was to be still retained until the total contract 
was completed. Council concurred with this suggestion. 

Acquisition of the area occupied by the Laundry is still experiencing delay, 
due to delays by the Owner's contractor in providing new accommodation. Present 
indications are that vacant possession of the site should be achieved late this 
year. In the meant i me howev er, t he landscapin j g contr actor CJsckway Landscaping 

Ltd.) is requesting release of the $1,118.59, still retained by the City although 
nearly a year has passed since the completion and acceptance of Stage 1. The 
Contractor is not. In any way, responsible for the delay in acquiring the Union 
Laundry property and it is not equitable therefore to withhold this payment any 
iBMBrT _ 

In accordance with the terms of his contract with the City, Jeckway Landscaping 
Ltd. has provided a Performance Bond in the amount of 50% of the total contract 
price. This Bond is still retained by the City as surety for completion of the 
contract. It Is reasonable therefore, to release this hold-back money as requested 
by the contractor. 

Tour Board RECOMMENDS release of the $l,llS.59. 

6. Local Improvement on the Initiative Kerrisdale 
Beautif ication - Surface Pro.ject 


The Deputy City Engineer reports as follows: 

"As one part of the program for the beautif ication of the Kerrisdale Shopping 
Area, Council on 31 July, 1973, authorized the City Engineer to advance the follow- 
ing project as a local Improvement on the initiative. 

This is the formal report required under the Local Improvement Procedure By- 
law to advance this project to a Court of Revision and subsequently to Council for 
final approval. 

FIRST STEP 

It is advisable to carry out that part of the Kerrisdale Beautif ication on 
41st Avenue between West Boulevard and Yew Street, referred to herein as the 
Surface Project and comprising brick sidewalks, street furniture, etc., as a Local 
Improvement on the 'Initiative Principle*. 

The City's share of the cost of this project and of the work in the inter- 
section of 41st Avenue with East and West Boulevards, to be undertaken at the same 
tln«, is available In budgeted Beautif Ication Capital funds." 

SECOND STEP 

The Director of Finance submits the following report on the financial arrange- 
ments. 

"In accordance with the provisions of the Local Improvement Procedure By-lay, 
I am submitting the Deputy City Engineer's report dated 21 August, 1973. 

The estimated total cost of this project and of the other work is $192,607 
of which the City's share is $93,023. 

I have to report that the necessary financial arrangements can be made to carry 
out this work." 
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Q-ause i cont'd 

Your Board has decided that It is desirable to undertake the project referred 
to aiid R£COiMMEI<]DS that: 

1. The reports of the Deputy City Engineer and Director of Finance be 
adopted, together with the Detailed Second Step report on file In 
the City Clerk's Office. 

2. The Court of Revision for this project be held at 7:30 P.M. on 
October 30, 1973. 


INFORMATION 

7. Construction of Major Sewer Jointly 
By City and Regional District Forces 


The City Engineer reports as follows: 

"A major storm sewer is being constructed on Terminal Avenue, 
as required by the agreement recently finalized between the City 
and the CNR. The City has not built large sewers of this type re- 
cently and, after consultation with the engineering staff of the 
Greater Vancouver Regional District, we concluded that the sewer 
could be built most economically by using both City and Regional 
District forces. 

City forces are precastlng slabs for the sewer, and moving 
them to the site where Regional District forces will install them. 

Under normal circumstances, either City forces would construct 
the sewer or tenders would be called for construction by contract. 
Since this project is being constructed Jointly by City and Regional 
District forces, our normal contract is not applicable. Accordingly, 
our procedure in this case is being reported to Council for INFORMA- 
TION." 

Your Board submits the matter to Council for INFOMIATION. 


FOR C0;:?!0!. ACTiON SEE PAGE{S)2.5 
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SOCIAL SERVICE AND HEALTH MATTERS 
RECOMMENDATION 

1. Request for Extension of Time: 

Participation in Trial of New Vaccine 

The Medical Health Officer reports as follows: 

"On December 5, 1972 the City Council approved a report of the Board of 
Administration Social Service and Health Matters dated December 1, 1972 
authorizing the Health Department to participate in a trial of a new vaccine. 


This project financed in total ($11,935.00) by the Gonnaught Medical Re- 
search Laboratories was scheduled to run from January 1 - June 30, 1973. 
However, due to unforeseen difficulties the start of the program was de- 
layed two months and as a result was expected to be completed by August 31, 
1973. Again, due to circumstances beyond our control ftirther delays have 
been encountered with the result that it is necessary to extend the com- 
pletion date to March 31, 1974. 

The Gonnaught Medical Research Laboratories have agreed in writing to ac- 
cept the additional expenses necessary to complete the project. A summary 
of the revised estimates accepted by the Laboratories is as follows: 

1973 1974 Total 


Salaries (3356/501) $ 8,985.00 $ 3,227.00 $ 12,212.00 

Fringe Benefits (3356/505) 890.00 310.00 1,200.00 

Travel (3356/507) 630.00 300.00 930.00 
Supplies and Materials 

(3356/510) 581.00 350.00 931.00 
Administrative Services 

(3356/512) 1,108.00 419.00 1,527.00 


TOTAL $12,194.00 $ 4,606.00 $ 16,800.00 


It is recommended that approval be given to extend the participation by 
the Health Department until March 31, 1974, on the understanding that all 
expenses are fully recoverable from the Gonnaught Medical Laboratories 
Limited." 


Your Board RECOMMENDS that the recommendation of the Medical Health 
Officer be approved. 

FOR amy- rAG£(S)...-:^*i^ — • 
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FINANCE MATTERS 

RECOMMENDATION 

1. Quarterly Review of Revenues and 
Expenditures as at June 30, 1973 

The Director of Finance reports as follows: 

"In accordance with Council Instructions, the following review of Revenues 
and Expenditures as at June 30, 1973 is submitted for the information of 
Council. A copy of the monthly statement of Revenues and Expenditures is 
on file with the City Clerk and may be examined in detail by members of 
Council. 

In this review, actual revenues received and expenditures incurred to date 
are compared with the annual estimates and where significant variations 
between estimates and actual, as projected to year-end, are indicated, 
budget appropriations are adjusted accordingly. The net amount of the 
revenue and expenditure adjustments is transferred to the Current Surplus 
(Deficit) on Revenue Account. 

Revenue Variations 

General Tax Levy 

The General Tax Levy will be increased by $23,000 which is the net 
difference between additions to the tax roll and taxes written off. 

Receipts in Lieu of Taxes 

Current taxes on property sold by the City was originally estimated at 
the very conservative amount of $10,000 in anticipation of new policy 
restricting property sales. Receipts to date amount to $29,500 and are 
now estimated to total $40,000 by year-end for an Increase in revenue 
of $30,000 for the year. 

Tax Grants - Crown Dominion 

Tax grants on Federal properties will be $43,160 less than estimate 
due to 

(a) actual assessed values of Federal properties for 1973 
were lower than originally estimated 

(b) final accepted assessed values of Federal properties for the 
years 1971 and 1972 resulted in decreased revenue of $7,615. 

License Fees 

License fees were originally estimated at $1,705,000 for the year. 
These fees are expected to increase by $50,000 for a total of $1,755,000 
due mainly to an increased number of licenses issued and anticipated 
increased revenue from higher dog impounding fees effective August 1st. 

Service and Inspection Fees 

A revised schedule of fees, effective September 1st and increased 
building activity are expected to result in higher fee revenue 
as follows: 

Increase 

Building Permits $100,000 
Electrical Inspections 30,000 
Plumbing Fees 25.000 


Projecting Sign Fees 

The revenue from projecting sign fees is estimated at $95,000 for the 
year, which is an increase of $28,000 over the original estimate. 


Clause No« 1 continued 

Miscellaneous Fees and Receipts 

Revenue from this source was originally estimated at $115,000 for the 
year. Based on collections to date, revenues are expected to exceed 
estimate by $33,000. 


Interest on Temporary Investments 


Interest earned on temporary Investments was originally estimated on 
the basis of interest rates in effect at the beginning of the year. 
Since that time, short-term Investment rates have risen substantially 
and are expected to produce additional investment income of $450,000 
for a total of $2,000,000 for the year. 


Metered Water Revenue 


Due to dryer than normal weather conditions in the spring and early 
summer and an increased number of metered services, water revenue is 
expected to exceed the estimate by $150,000 this year. This additional 
revenue will increase the estimated 1973 profit from the waterworks 
operation from $292,912 to $442,912. In accordance with Council 
resolution of December 15, 1970 the net profits from waterworks operations 
are transferred to the Water Rates Stabilization Reserve. 

Expenditure Variations 

Municipal Share of Social Welfare Costs 

When the 1973 Revenue Budget Estimates were prepared, the Municipal share 
of social welfare costs was calculated on the basis of estimated per 
capita rates and amounted to $5,106,250 as follows: 

Jan. 1 to May 31, 1973 - 426,256 @ $.96 per capita for 5 mths $2,046,030 
June 1 to Dec. 31, 1973 - 426,256 @ $1.20 " " " 7 " 3.560.550 

5,626,580 

Less: Credit re overcharge in previous year (rounded) 520.330 
Original Budget Estimate $5.106.250 


We have been advised by the Provincial Department of Human Resources that 
the effective date for the per capita rate increase from 96(? to $1.20 
is April 1, 1973 instead of June 1st as originally calculated. The 
increased Municipal share of social welfare costs will therefore amount 
to 426,256 (? 24c per capita for 2 months - $204,600. 

Welfare and Rehabilitation Department 

As a result of the change in social allowance rates, effective June 1st 
this year, the welfare staff were required to work a considerable amount 
of overtime up-dating their records. These overtime costs which are 
expected to amount to $34,000 are shareable 50% under the Canada Assistance 
Plan and the Provincial Government has agreed to share 25% of this cost. 

The overtime appropriation in the budget of the Welfare and Rehabilitation 
Department will have to be Increased by a net $8,500 to cover the City's 
25% share of these overtime costs. 


City Clerk's Department 


The 1973 Budget Estimates of the City Clerk showed an amount of $31 
Instead of $4,031 for Voters' List Staff - Fringe Benefits In error. 
This budget appropriation should therefore be increased by $4,000. 


In addition to the foregoing variations, there are a number of accounts 
where minor over and under expenditures will occur. The accounts are 
adjusted by transfer of appropriation within the departmental budget, 
if significant. 
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Iransf exs Qi-J^RrogrlaXi.Qn jj^Eggeas of $500 

The following departmental transfers of appropriation, made by Board 
of Administration Authorization Minute, are reported to Council for 
information. 

(1) Planning 

To: 7342/605 - Furnishings $1,000 
From: 7340/509 - Printing 1,000 

To provide funds for purchase of furniture for False Creek team. 


(2) Planning 

To: 7323/415 - Additional Staff Costs - Eng. Dept. $900 
From: 7305/1 - Salaries 900 

To provide overtime funds for overtime incurred by the Engineering 
Department on Beautification Projects. 


(3) Planning 

To: 7323/417 - Consultant Fees - Architectural/Historical $527 
From: 7305/1 - Salaries 527 


To provide funds to finalize account re consultant to the 
Beautification Section - Architectural Survey and Evaluation, 
Gastown and Chinatown. 


SUMM^Y AND RECOMMENDATIONS 
The Director of Finance recommenda that 

(a) The 1973 Revenue and Expenditure approprlatlona 
be adjusted as follows: 


RevenuAS 


Inoreiiae. Decrease 
? $ 


General Tax Levy 23,000 

Receipts in Lieu of Taxes 30,000 

Tax Grants - Crown Dominion 43,160 

License Fees 50,000 

Service and Inspection Fees 155,000 

Projecting Sign Fees 28,000 

Miscellaneous Fees and Receipts 33,000 

Interest on Temporary Investments 450,000 

Metered Water Revenue 150.000 


919.000 . 43.160 


Net Revenue Increase $875^840 

Municipal Share of Social Welfare Costs 204,600 

Welfare Department - Overtime (net) 8,500 

City Clerk's Department - Error Corrected 4,000 

Transfer to Water Rates Stabilization Reserve 150,000 

Expenditure Increase $367_jJ.OO 


Excess of Revenue Increase Over ExpLenditure 

Increase $508.740 


(b) The excess of revenue increase over expenditure increase which is 
estimated at $508,740 for the year be transferred to the 
Current Surplus on Revenue Account. " 


Your Board concurs with the recommendations of the Director of Finance 
and RECOMMENDS approval . 


^00 
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2. Non-Union Casual 1973 Wage Rates: 
Board of Parks & Public Recreation 

The Director of Personnel Services reports as follows: 

"At the May 14, 1973 meeting, the Board of Parks and Public Recreation 
approved the 1973 Schedule of wage rates for their Non-Union Casual Employees, 
as prepared by the Parks Board Controller, the new rates to be effective 
January 1, 1973. 

For most classifications, the schedule incorporates the 8 percent increase 
for 1973 granted to the unionized Inside and Outside employees. Exceptions 
to this are noted on the schedule which follows. 

Council, on October 3, 1972 (in Camera), adopted the 1972 Non-Union Casual 
wage schedule. On December 13, 1972, the Board of Administration approved 
an adjustment of several of the Non-Union Casual 1972 wage rates due to a 
revision of the Minimum Wage Act. Several categories have not been increased 
since 1970. 

I have reviewed the proposed schedule and recommend that Council approve it 
effective January 1, 1973. It is noted that further adjustments will be 
required on Doccmber 3, 1973, when the Minimum Wage will be revised to $1.85 
per hour for employees 17 years of age and under, and to $2.25 per hour for 
employees 18 years of age and over. 

PROPOSED NON-UNION CASUAL WAGE R A '1' E S 1973 

EFFECTIVE JANUARY 1, 19 7 3 

A . HOU RL Y PAID STAFF 

Buil d ings. Cleanup, etc. 

Custodian Cleanup, Zoo Rangers 

Paper Pickers, Watchmen 

Building Attendant I 

Building Attendant II 

Building Maid 

Income Operations 

Stock Room Driver I 

Stock Room Driver II 

Beaches and Pools 

Bathhouse Attendant 

Filter and Pool Attendant 


$ 2.900 

2. 715 
3.080 

3. 295 
2.255 

3.530 
3. 710 

2.520 
2.460 


HOURLY PAID STAFF WITH INCREMENT CHANGES 

Income Operations Stop I Stop 2 Step 3 

Children's Zoo S Pony Att. - under 18 1.60 

* * * h _ iQ and over.. 2.000 

Beaches and Pools 


2 . 

000 

2. 

050 

2 

.155 



2 . 

00 

2 

.25 

2. 

50 

2 . 

75 

3 

. 00 

3 . 

50 

4 . 

00 

4 

.50 

b . 

00 

5 . 

50 

6 

. 00 

2 . 

000 

2 . 

06 

2 

.16 

2 . 

450 

2 . 

565 

2 

.6 85 


Cashier Attendant 

Recreation Staff 

Community Centre Worker II 

Community Centre Worker III* 

Community Centre Worker IV* 

Communitiy Centre Worker V* 

Playground Leader I 

Playground Leader II 

B. WEEKLY, DI-WEEICLY OR MONTHLY PAID STAFF (Mon tlily t o Shown) 

Supervisor (Ponies s Children's Zoo) 5463 

Manager (Golf Clubhouses) 1(>-1 

Resident Caretaker Marina (44 hr. wk.) 2§5 

Resident Caretaker Picnic Areas (May holiday to Sept. 

holiday)** ?0 

Gun Loader 59 

Lockup (English Bay Bathhouse)** 30 

Night Pool Patrol 153 

Wading Pool Service fe^" 


tt)l 
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eXatise No. 2 cootit^ue^' i 

step 1 Step 2 Step 3 Step 4 Step 5 

Playground Driver (per Mo.) 432 453 471 494 515 

* No change from 1970 rates 
** Flat increase of $5.00 per month 

The Comptroller of Accounts reports that where necessary, the increased wage 
costs will be provided from Income Operations or are available within the 
Departmental budget." 

Your Board RECOMMENDS that the above recoininendations of the Director 
of Personnel Services be adopted. 

CONSIDERATION 

3. Luncheon: Senior Ladies' Provincial 
Curling Championships 

The City Clerk reports as follows: 

"A letter has been received from the Committee for Senior 
Ladies' Provincial Curling Championships, advising that Vancouver 
will be hosting the Provincial Curling Championships in 
February 1974. The Committee is requesting the City provide 
a luncheon for the ladies and the delegates - cost not to exceed 
$200. 

Your Board notes that Vancouver City Council has dealt 
with similar requests in the past as follows: 

April/71 International Realtors - No action 

Reception 

April/71 French Swim Team - Lunch No action 

or Dinner 

June/72 H.M.C.S. Uganda Reunion Cttee. - No action" 

Banquet or expenses for 
reunion 

Your Board submits the foregoing report of the City Clerk for the 
CONSIDERATION of Council. 


4. Request for Grant Equal to Local 

Improvement Taxes: Vancouver College 

The Director of Finance reports as follows: 

"A communication has been received from Vancouver College 
dated July 10th requesting consideration for a grant equal to local 
improvement taxes, specifically street lighting - $2,984, over ten 
years. The College puts forward the following points in support 
of their request: 

'1. In original instance, Vancouver College opposed new street 

lighting on grounds that existing older type lamps were adequate 

2. As a day school, Vancouver College does not materially benefit 
from new installation, but rather for convenience of surrounding 
residences and firehall. 

3. Public schools are exempt from Local Improvement Tax. Vancouver 
College's function is to provide education. Should not be 
burdened with taxation to increase monetary problems, any 

more than public schools. 

4. Vancouver College Gym used extensively by Public Schools, Police^ 
Department - without rental fee - for basketball, etc. 
Vancouver College campus used extensively by public, without 
charge, as local playground, also tennis courts. 
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5. Vancouver College is a non-profit organization providing a 
desired alternative source of education for those not desiring 
to use Public Schools. Enrollment is non-restrictive as to 
race, colour or religion. 

6. Vancouver College is currently in financial difficulty, and 
an intense fnnd raising program is presently being conducted, 
amongst alumni only. 

7. Vancouver College has been in existence in Vancouver since 
1922, and provides educational facilities for 850 students. 
Increased costs could well be the straw which will force the 
school to close, necessitating Vancouver School Board to 
accommodate an additional 850 students. 


The following information is forwarded to City Council for 
their information while considering this request for a grant: 

1. The local improvement taxes were levied against this property 
in accordance with the City Charter provisions regarding local 
improvements, section 504 (1) which reads "every parcel of real 
property v.'hich is exempt from real property taxation under part 
XX, except Crown lands and real properties vested in the City or 
the Board of School Trustees School District No. 39 (Vancouver) 
shall nevertheless be liable to be specially assessed and to 

be taxed under this part.' 

It is noted that the Vancouver College was notified of this 
by letter of June 28, 1973. 

2. Examples of properties which are exempt from real property 
taxation under Section 396 of the City Charter and are not 
exempt from local improvement taxes (per section 504(1) City 
Charter): 

(a) incorporated charitable institutions 

(b) incorporated institutions of learning 

(c) hospitals receiving aid under the Hospitals' Act 

(d) religious organizations. 

Vancouver College is exempt under (b) - incorporated institutions 
of learning. 


3. The annual levy for local improvement tax for the property 
held by the College is as follows: 

Street lighting (1973-1982) $298.43 
Community Centre (1969-1988) 35.2 6 

$333.69 


Therefore the immediate cost facing the College is $333.69 
per annum. 

4. City Council on August 14, 1973 confirmed the policy of 
making grants based on demonstrated financial need rather 
than on the basis that an organization is required to pay 
taxes . 


It is noted that the College requests an opportunity to 
appear as a delegation on behalf of this grant request. 

Recommended that Vancouver College be advised City Council 
policy is that grants made by City Council are based on demonstrated 
financial need rather than on the requirements to pay taxes." 


Your Board submits the foregoing report of the Director of Finance 
for the CONSIDERATION of Council. 
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5 . Police Pipe Band: Grant 
The City Clerk reports as follows: 

"Council on June 19, 1 973 considered a r'equest from the 
Board of Police Commissioners that: 


(a) the Police Pipe Band be authorized to 
attend the IVaimea Highland Games in 
Hawaii, October 5 & 6, 1973; 

(b) the City make a grant towards the 
expenses involved. 


At that time. Council MOVED, 'that the Police Pipe Band 
be authorized to attend the Waimea Highland Games in 
Hawaii, October 5 & 6, at no cost to the City.' 

On July 26, 1973, ■^li<3 Board of Police Commissioners 
passed the following motion:' 


'THAT City Council be requested to consider 
authorizing the transfer of $500.00 from 
Account 6501/3 Clerical Salaries to Account 
6551/811 Police Pipe Band, so this amount 
can be used to provide financial assistance 
to the Band in connection with their attendance 
at the Waimea Highland Games to be held in 
Hawaii, October 5th aaO 6th, 1973.' 


The Director of Finance advises requests of this nature 
are normally referred to Council for approval. " 

Your Board submits the foregoing report of the City Clerk for the 
CONSIDERATION of Council. 

INFORMATION 

6 . Tender Awards 

The Purchasing Agent reports as follows: 

"In accordance with Council policy, contracts for the following 
supplies were awarded by the Board of Administration/Purchasing 
Agent : 


Copies of the details of these tender awards are attached." 


Fire Hose 1^", 2^^'^ 3^" 
Mobile Padio Eqviipment 
Three-cubic-yard sweepers 
Police Motorcycles 
Fire Dent. V/ork Jackets 
Carpet 

Portland Cement 
Traffic Signal 'Equipment 
Oxfords St T^oots - Police & Fire 
f,cotchlite Sheeting 

Refuse Collection Packer-type Bodies 

LubricatintT Oils 

Cast Iron Fittinpis 

^etreadinp; and Pafairing Tirea 

Cold I'eather Coats 


De-icing salt 
Radio Equipment 
Envelopes 
Lumber 

Police 8c Fire ?;hirts 
Unassembled Wooden Meter Boxes 
Traffic 'barricades 
Firemen's & Policemen's Caps 
Uniforms, Overcoats and Raincoats 
Track Mounted Asphalt Paver 
Roadmarking Paint 
20" Sewer Forcemain Pipe 
Paving Machine Extensions 
Coloured Rngs 


Your Board submits the foregoing report of the Purchasing Agent for 
the INFORMATION of Council. 
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CONSIDERATION 

7. 1973 Grey Cup Parade 

The City Clerk reports as follows: 

"A letter has been received from the Grey Cup Committee 
in Toronto asking if the City of Vancouver intends to 
participate in the 1973 Grey Cup Parade to be held in 
Toronto on November 24, 1973. 

A fee schedule enclosed with their letter advises that 
the charge for floats is $500.00 and $300.00 for bands. 

For the information of Council, similar requests in the 
past have been dealt with as follows : 

1968 Toronto No participation. 

1969 Montreal City float not to exceed $5,500 

subject to P.N.E. sharing on a 
fifty/fifty basis. 

1970 Toronto No participation. 
1972 Hamilton No participation. 

Council is reminded that in 1972, City Council extended 
an invitation to the Canadian Football League to hold 
the 1974 Grey Cup in Vancouver." 

Your Board submits the foregoing report of the City Clerk for the 
CONSIDERATION of Council. 

8. Request for Financial Assistance re 
Dominion Challenge Soccfer Cup 


The City Clerk reports as follows : 

"A request has been received from the Vancouver Fire- 
Fighters Soccer Club that the City Council grant 
financial assistance in order that they may enter the 
Dominion Challenge Soccer Cup competition in St. Johns, 
Newfoundland, September 1-3 inclusive. 

This competition is sponsored by the Canadain Soccer 
Football Association and the Federal Government and 
provision is made for transporation and accommodation 
for 18 personnel. However, to take care of possible 
injuries for a period of four gcimes, it is anticipated 
that some $2,500 must be raised for additional funds. 

Sixteen members of the team belong to the Vancouver 
Fire Department. The Vancouver team won this compet- 
ition in 1965 and brought the Dominion Cup to the City. 

Council has dealt with similar requests in the past as 
follows : 


July 1972 
July 1973 
Sept 1972 


Police Motorcyle 
Drill Team 

Van. Fire Dept. 
Band 

Lower Mainland 
First Aid 
Champions 


Seattle Seafair 
Parade 

Penticton Peach 
Festival 


$200.00 
Approved 

$350.00 
Approved 


First Aid Champ- Not 
ionships in London Approved." 
England 


Your Board submits the foregoing report of the City Clerk for the 
CONSIDERATION of Council. 


(A copy of the letter from the Vancouver Fire-Fighters 
Soccer Club dated August 20, 1973, is attached for the 


information of Council) 


FOR COL'NCIL ACTION SEE PAGE(S) 
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PROPERTY MATTERS 


RECOMMENDATION 


1. NEW LEASE - Lots 8 and 9, Block 95, D.L. l8l 
Situated: 1090 East Georgia Street 


The SiiDervisor of Property and Instirnnoe reports as followp: 

"Tiot 8 wns nrmiired by Tax Sale in 1944 and reserved for noaaibl" rpdevpl opment- 
industria] area. The lot is unimproved and vacant at this time. 

Lnt Q, Durohased February ^P. 1P68. and reserved for future \irban renewnl 
development. The lot is improved with a one-storev corcrete-bl ook . wnre- 
houae tvne buildin/? and has been leased to M^'. T). Lancley. (Specialized 
Enirine Services Ltd.) since January 1st, 197?. on anrnth to month basis, 
at a rental of $?^0.00 per month. 


These lots are presently reserved from sale for future oonaolida+i on with 
adjacent properties to create a ma.ior industrial site. 

Mr. Lans'ley'n business is erpandinff and he has spent approximate! v $1.''S0.00 
on improvements and has therefore requested the ri^dit to nurobase the prope-^ty 
from the Oitv. The Director of Plannincr has con^iidered this reauest and he 
advised that in view of the lon<r-ran;re development proposals for this area, 
he is not prepared to recommend a sale, he is however, prepared to recommend 
that the property be leased to Mr. Lanpley for a five vear period. 

The Supervisor of Property A Insurance has finalized neo-oti ati ons with Mr. 
Lan^ley on the following basis: 


Te rm : 
Rental ; 
Repairs: 

Dev,«'Iopment : 


Five years as of August 1st, l*^?"^; 

.'B'^00.00 per month plus all taxes as if levied: 

Lessee to be reponsible for all repairs excepting 
those to the roof and structures of the buildin/f on 
Lot 9: 

If Tiot 8 is utiliTied. lessee to obtain a development 
permi t ; 


Miscellaneous: Lessee to keep leased area in a clean a'^d tidv conr^ition. 


RKCOMMENDATTON: 


That Lots 8 and 9. Block 95, D.L. 181, be leased to Specialized Engine Services 
Limited for a five year term commencinp' Au/rust 1st. 1973, sub.iect to the 
foTee:oiTiff terms and conditions, and documentation to the satisfaction of 
Corporation Counsel . 


IT our Board 


Recommends that the fore<yoinR' Recommendation of the Supervisor of Property and 
Insurance be adopted . 


I^IP'ORMATION 


2. Demolitions 


^he Supervisor of Property & Insurance reports as follows :- 

"I have received and opened quotations from various contractors 
for demolition of the structures listed below and have awarded 
the contract to the low bidders as noted :- 


Property 

I 

926 Cotton Drive 
Lot C of 23 & 
24, Block 23, 
D.L. 264A 


Project 

Britannia 
Community 
Services 
Centre 


Successful 
Bidder 

John Bulych 


City to 

Pay Code No. 


$485.00 


5830/428 


M06 
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3:!52 S.E. Marine 
D]:ive, Lot E of 4, 
Sub. A of 1-4 & 
2]. -24, Block 10, 
L. 330/331 


1CI56-58 McLean Dr. 
Lot 10, Block 26, 
D.L. 264A 


373 East 8th Ave. 
Le t 7, Block 41, 
D.L. 200A 


Replotting 


J. Olar 


$549.00 4902/33 


(Auth, to 
demolish. Item 3, 
P/M May 4/73 
R/C May 8/73) 


Britannia 
Community 
Services 
Centre 

Park Site 
# 10 


Phil J. 
Schmidt 


$765.00 5830/428 


Able Demo- 
lition & Truck- 
ing Contractors Ltd. 


$719.00 


4189 


-'he above contracts have been confirmed by the Board of Administration 
4nd are reported to Council for INFORMATION." 

'Yoijtr Board submits the foregoing report of the Supervisor of Property & 
Insurance to Council for INFORMATION. 


RECOMMENDATION 

3. Subdivision of City-owned Lots 

- S/S King Edward Avenue, Between 
St. George and Balkan Streets. 


The Siipervisor of Property and liisurance reports as follows :- 

"Lots h to 6, Blocks 15 to 17 of Blocks 10 to 13, 22 to 25, 
District Lots 391 and 392, situated on the South side of King 
Edward Avenue between St. George and Balkin Streets, were acquired 
by the City in 1938. Since that time they have been retained by 
the City for street widening purposes and resubdivision. 

The City Jiigineer has determined his requirements for the South 
side of this portion of King Edward Avenue, and has released the 
lots for resubdivision. The survey has been completed in accord- 
ance with the Director of Planning 's recommendation and it is, 
therefore, 

RECOMMENDED : 

That the plan of subdivision ol the above -described lots be signed 
on behalf of the City by the Mayor and the City Clerk, or their 
deputies, and deposited in the Land Registry Office." 


Your Board 

Recommends that the foregoing report of the Supervisor of Property and 
Insurance be adopted. 
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(FRQPBfi'EIiSS - 3) 


-- S.W. Corner of Howe and Pacific Streets 
Establishment for Road Purposes 

The Supervisor of Property and Insurance reports as follows :- 

"Lots 1 to 3, Block 122, District Lot 5Ul, situated at the 
South-West comer of Howe and Pacific Streets, are three of many 
properties acquired by the City between 1950 and 19$2 for the new 
Granville Street Bridge and its approaches. Lot 1 and a portion 
of Lot 2 actually form part of Pacific Street, and the southbound 
bridge approach from Howe Street crosses over all three lots. 

Although these lots were purchased for bridge and road purposes, 
the portions used for road purposes have not been established as 
such in the Land Registry Office. A plan of subdivision has been 
prepared by the City Engineer establishing Lot 1 and a portion of 
Lot 2 for road purposes, and consolidating the balance of Lot 2 with 
Lot 3 to form one parcel. It is, therefore, 

RECOMMENDED : 

That the plan of subdivision of Lots 1 to 3, Block 122, District 
Lot 51^1 be signed on behalf of the City of Vancouver by the Mayor 
and the City Clerk, or their deputies, and registered in the Land 
Registry Office." 

Your Board 

Recommends that the foregoing Recommendation of the Supervisor ol 
Property and Insurance be adopted. 

5. ACQUISITION FOR BRITANNIA COMMUNITY SERVICES 
CENTRE SITE -- 1539 Parker Street 


The Supervisor of Property & Insurance reports as follows: 

"The above property legally described as Lot l8, Block 21+, D.L. 261;A 
and known as 1^39 Parker Street, is required for the Britannia Com- 
munity Services Centre. This project is to be developed as an Urban 
Renewal Scheme under Section 2k of the National Housing Act. 

These premises comprise a 1^ storey frame dwelling with a floor area 
of approximately 628 sq.ft., erected in 1912 on a site 33' ^ 122' t 
zoned R.M. 3. The dwelling contains 3 rooms on the main floor and 2 
rooms upstairs, 5 plumbing fixtures, shingle roof and. exterior, full 
concrete basement and is heated by a gas-fired hot air furnace. This 
dwelling is in average condition for age and type. 

The total requirement for the Britannia Community Services Centre 
now involves 77 properties, there being one deletion pending. 
1539 Parker Street represents the 66th negotiated settlement. 

Following negotiations, the owner has agreed to sell for the Bwn of 
$26,000.00 as of August 31» 1973- This price represents a fair and 
reasonable value for the property and has been approved by Central 
Mortgage & Housing Corporation. The owner does not live on the 
premises and the occupant will remain as tenant of the City until 
they find alternate aooommodations prior to proposed demolition in 
April, 197U. 

RECOMMENDED that the Supervisor of Property & Insurance be authorized 
to acquire this property for the sum of $26,000.00 on the foregoing 
basis, chargeable to Code ^^QjO/k^T." 

Your Board 

RECOMMENDS that the foregoing recommendation of the Supervisor of Property & 
Insuramce be adopted. 
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,6. ACQUISITION FOR S.W. MARINE DRIVE WIDENING 
Mll9 S.W. Marine Drive 

The Supervisor of Property and Insurance reports as follows;- 

"A portion of Lot 5, Block F, D.L. 317, as shown on the 
attached plan marginally numbered LD 1^00, is required in 
connection with the widening and improvement of S.W. 
Marine Drive at this point. This work is to commence at 
an early date under Local Improvement procedure. 

Following negotiations with the owners, they have agreed to 
convey said portion, which has an area of 2,565 sq. ft., 
on the following terms 

(a) Loss of land $ 5,150.00 

(b) Loss of lawn, trees, etc., and 

part of blacktop driveway $ 450.00 

$ 5,600.00 


This settlement is considered to be fair ajid equitable and 
is substantiated by an independent appraisal. 

RECOMMENDED that the Supervisor of Property aind Insuraince be 
authorized to acquire the aforesaid strip of land at a total 
cost of $5,600.00 as above chargeable to Code 141/2803 - 
Street-s Fund." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of 
Property & Insurance be adopted. 


7. NORTH FOOT OF CLARK DRIVE - 
EXCHANGE OF CITY PROPERTY 

The Board of Administration reports as follows''!*- 

The City of Vancouver owns a 33' strip of land at the north 
foot of Clark Drive which runs through the NHB Vanterm project. 
The 33' strip contains two sewers. For the Vanterm project's 
purposes, relocation of these sewers is required and construc- 
tion of a new 9 '6" diameter sewer. Discussions have been held 
between officials of the NHB, GVRD and the City of Vancouver, 
and it has been tentatively agreed that the NHB will construct 
the new 9 '6" diameter sewer at their cost and relocate a smalle 
sewer. The officials of the GVRD and the City of Vancouver 
would prefer to retain ownership of the 33' strip, but the NHB 
are insistent that they must have ownership. 

The estimated value of the property is in the order of $120,000 
The estimated cost to construct the 9 '6" sewer is $470,000. 

Attached for the information of Council are copies of corres- 
pondence between Mayor Phillips and Mr. W.G. Rathie, Member of 
the NHB. These letters are self-explanatory and if Council is 
prepared to exchange the property in question, your Board 

RECOMMENDS the exchange be on the condition that: 

1. the City receive from the NHB an easement in perpetuity 

from the north foot of Clark Drive to the Harbour Headline 
which will generally include the aforementioned 33' strip, 
the terms of the easement to be to the satisfaction of 
the Corporation Counsel. 


Cont'd 


1 


2. the NHB construct at their cost and to GVS, and DD design 
and standards and under GVS and DD inspection, a 9 '6" 
Boston Horse-shoe or equivalent storm drainage facility, 
approximately as shown on plan QD 35, to replace the 
drainage ditch currently carrying storm water from the 
City of Vancouver and relocate the end of the existing 
6' diameter sewer. 


FOR CQUmi ACIiC^J SEE PAQE{<L ] 55 7 
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WORKS & UTILITY MATTERS 


RECOMMENDATION 

1. Policy For Lighting Lanes 

The City Engineer reports as follows: 

"On May 29th, 1973 Council approved the report of the Standing Committee on 
Social Services, recommending that the lighting in the lanes in the Gastown and 
Chinatown areas be improved. The report recommended that the City Engineer change 
the lamps in the existing lights from 200 to 500 watts and report back to the 
Standing Committee on the cost of erecting additional temporary lights in the 
lanes, 30 ft. in from the intersections. The larger lamps were Installed in the 
existing fixtures, as directeid ,on Jxine 1st, 1973. 

Since the program for lighting lanes throughout the City has been under study 
for some time, it is suggested that rather than dealing with the Gas town-Chinatown 
problem separately, an overall policy for lane lighting should be established at 
this time. 

A . Need for Lane Lights 

There is a need for lane lifting in many areas In the City to provide a 
means of deterring crime and facilitating the detection of crime. Some major 
cities in the United States have reported that significant reductions in crime 
have resulted from their lane lighting programs, in Chicago where an extensive 
lane lighting program was undertaken, the police crime reports show that crimes 
in lanes dropped by 16.9% in 1967 (the year after the lane lights were installed) 
while at the same time the criminal activity in the City increased by 11.4%. 
In 1968 they reported a 30.4% decrease in the lane crimes compared to 1966. These 
reductions are considered to be directly attributable to the lane lighting pro- 
gram. 

At the meeting of the Standing Committee on Social Services a member of 
the Vancouver Police Department described how poorly lighted lanes were used 
by criminals to attack and rob their victims and explained the difficulties 
that the police have in detecting and apprehending criminals in the dark leines. 
The Chief Constable recommends that lighting be improved in lanes where there 
is a record of high criminal activity as a means of reducing these crimes. 

B. Existing Lane Lighting 

In downtown lanes, there are at present 69 lights of an obsolete design 
which are mounted on B.C. Hydro poles which are paid for by the 
City' at -large. These lights are inadequate and should be replaced. In addi- 
tion, at four locations where owners have Individually agreed to bear the full 
cost, lights have been installed on a lease basis by the B.C. Hydro. These 
are in residential lanes where there has been considerable theft and vandalism. 

C. Proposed Lane Lighting 

Through discussions with B.C. Hydro, the Department has obtained approval 
to attach lights to Hydro poles and a "contact fee" has been set in the Hydro 
tariff which makes the use of City-owned lights less costly than leasing lights 
from the Hydro. 

To provide the minimum recommended levels and uniformity of Illumination 
it is proposed to install lights spaced approximately 100 £t. apart in business, 
commercial and multiple-dwelling areas, and approximately 200 ft. apart in 
residential lanes. 


ContM « . # 
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Clause 1 cont'd 

D. Comparison of Proposals for Gastown-Chlnatown Lanes 

The following table steows estimates of comparative capital costs and 
annual operating costs for the Gastown-Chlnatown lanes referred to In the 
report of the Standing Committee on Social Services: 


Type of Lighting 

Present Lighting 

Suggested by Committee 
on Social Services 

Recommended Lighting 


Number of Lights 
18 obsolete lights 


Capital 
Cost 


18 obsolete lights plus 

31 new lights at lane mouths $ 4,700 

49 


70 new lights 


$10,500 


Annual Opera- 
tlng Cost 

$1,020 
$1,760 
$1,680 


E. Finfincing Policy 

Normally, street lighting projects which are of a permanent nature and 
Involve the Installation of steel poles and undergroundlng wiring, are advanced 
as local Improvements. The owners of the abutting property share the cost of 
installation (average of 50%) with the City but the City pays all maintenance 
and energy costs. 

The proposed lane lighting would be attached to wood poles and served by 
overhead wiring and is less permanent than normal street lighting. The 
question, therefore, arises whether the local Improvement system is appro- 
priate. 

The following is a comparison of advantages and disadvantages of installing 
lane lights as (a) local Improvements or (b) as a service paid by the Clty-at- 
large. 

(a) Local Improvement 

(i) Council would be relieved of the responsibility of deciding on 

priorities, in that people who petitioned for lights first, would 
get them first. Where a project is not approved by the owners but 
the City considers the lighting is required in the public Interest, 
it will be necessary to seek a change in the Vancouver Charter to 
add this type of Improvement to those which Council may Install on 
Special Grounds. 

(11) owners would share in the installation costs. As a result, the 

City would only be required to raise approximately one half of the 
capital cost. 

(b) Cost Fully Paid by the Clty-at- large 

(I) Priority for the lighting could be established according to a 
planned program approved by Council and would not be subject to 
defeat by property owners under the Local Improvement Procedures. 

(II) The cost of advancing projects on the local improvement procedures 
would be avoided. It is estimated that the cost of a Court of 
Revision, including preparatory work, is approximately 17% of the 
property owners* share under the local in^rovement procedure. 

(ill) The policy MMMld be cwisistent with past practice of the Clty- 
at- large piling the cost of lane lights and lights on wooden 
poles on streets. Local Improvement lighting projects have been 
advanced only for the permanent installation of street lights on 
steel poles. 
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The Installation of lane lights on wooden utility poles might 
also be considered as a temporary measure until such time as 
the utilities are imdergrounded . At that time a local imprcTve- 
ment could be advanced in conjunction with the undergroundlng 
project to provide for the installation of permanent lighting. 

F. Proposed Program dnd Funding 

There are approximately 400 miles of lanes in the City. It is proposed 
that a program be undertaken over the next seven years for lighting the lanes 
in all commercial. Industrial and multiple-dwelling areas (approximately 60 
miles) and about 10 miles of lanes In residential areas where there is a 
special need for lighting, such as adjacent to schools, community centres, 
etc., or where the Police Department have a record of crime. 

The estimated cost for Installing lighting In lanes is 45c per foot of 
abutting property In residential areas and 90c per foot of abutting property 
in other zones. The annual operating costs are estimated at approximately 
7( per foot In residential areas and 14(; per foot In other zones. 

The following Is a tabulation of estimates of the cost of lane lighting 
and is based on 1973 estimated costs. 

Annual 

Project Miles Installation Operation 

(a) All lanes In the City. 400 $2,600,000 $360,000 

(b) Proposed lane lighting program 
Including lanes in commercial, 
industrial and multiple-dwelling 
and 10 miles of lanes in resi- 
dential areas (1973-1980 Incl.) 70 $ 750,000 $105,000 

(c) Proposed 1973 program. 5h $ 60,000 $ 7,000 

When the present Five Year Plan was advanced it was thought that all the 
costs for lane lighting should be paid by the abutting owners as Is the prac- 
tice in Winnipeg. As a result, no funds were allocated for lane lighting. 
Because of a 'slow down' In the residential street lighting program to replace 
obsolete lights, $60,000 originally allocated for this street lighting work 
was reallocated for lane lighting in the 1973 Basic Capital Budget. If this 
program is continued, the funds might be provided from the Supplemental Capital 
Funds for the remaining two years of the present Five Year Plan and provision 
made to complete the program in the next Five Year Plan. 

If Council decides that the costs for lane lighting is to be totally paid 
by the City, the $60,000 allocated in the Basic Capital Budget will provide 
for the installation of lighting the lanes as described in the list in the 
recommendation, which comprise approximately 5 miles of lanes in commercial 
and industrial zones and approximately 1/2 mile of lanes in residential zones. 
Items (i) , (il) and (ill) in the list were suggested by the Police Department 
to be of the highest priority. Item (1) includes the 'Gastown-Chlnatown' area 
requested by the Standing Cosmilttee on Social Services. 

If this program is approved it is estimated that the work could be com- 
pleted in November. Operating costs of approximately $800 for the balance 
of 1973 can be provided from current appropriations. 


I S£C(»MEND that: 

(a) the City undertake a program of lighting lanes in commercial. Industrial 

and multiple-dwelling areas and In residential areas where there is a special 
need, such program to be completed In approximately seven years; 

(b) the City pay all the costs for Installing and operating the lights which 
are attached to wooden utility poles; 
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(c) v.he City r,ugj.neer be authorized tc xasU'.ll anc cptrt..^ ii. the 
following lanes where there are existing wooden utility poles, at an 
estimated cost of $56,000 for items (i) to (iv) below, and $4,000 for 
item (v) below, the fiinds for which are to be provided from the $60,000 
allocation In the 1973 Basic Capital Budget - 

(1) Lanes in the area bounded on the west by Cambie Street, 

the east by Gore Avenue, the north by Burrard Inlet and on 
the south along Pender-Keefer-Lane West of Main-Union St. 

(li) Lanes east and west of Granville Street from Robson to Drake. 

(iii) Lanes north and south of Davie Street from Burrard to Denman. 

(iv) Lanes north and south of Robson Street from Burrard to Bute. 

(v) Lanes in other locations where special need is evident. These 
will be advanced to Council or Board of Administration as they 
arise, in accordance with the prescribed procedure. 

(d) the City assume the cost of providing and operating lights in the following 
lanes where individual owners are now paying for lights - 

Lane south of 10th Avenue, west of Templeton Drive 
Lane south of 51st Avenue, west of Doman Street 
Lane west of Vivian Drive, south of Lynbrook Drive 
Lane south of Lynbrook Drive, west of Vivian Drive 


FOR CGa"C!L ACTION SEE PAG£(S).;^ 
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BUILDING AND PLANNING MATTERS 

RECOMMENDATIONS 

1, Environmental Impact Study 
of Eraser River Estuary 

The Deputy Director of Planning and Civic Development reports as follows 

"The Corporation of the Township of Richmond has forwarded a 
request to the City of Vancouver for support in their efforts to 
instigate an environmental impact study of the Fraser River estuary 
with emphasis on the Sturgeon Bank area. Concern about the future 
of this areahasbeen brought into focus due to the present studies under 
way in regard to expansion of the Vancouver International Airport on 
Sea Island and proposals by the Provincial Government to locate a 
Ferry Terminal at either lona Island or in the vicinity of Steveston. 

The Fraser River estuary has been the subject 6f a large number of 
environmental studies on selective topics or for small areas. The 
result has been a gathering of specialized information and the 
publication of conclusions based on limited scope. The Fraser River 
estuary is a very complicated situation. Conclusions cannot be made 
regarding its importance to the environment, to fish and animal life, 
or its place in the future development of the Vancouver region by these 
very specialized studies. 

In conjunction with the Airport Expansion Study, now under way, the 
Department of Environment has retained consultants to study the 
Sturgeon Bank area adjacent to Sea Island and to report on its 
function in the light of animal and fish life cycles. This study is the 
most comprehensive yet assigned to obtain the type of information 
necessary to base decisions on the future utilization of the area. 
However, it may not cover the importance of this area for human use. 
Only by a full study of the Sturgeon Bank area is it possible to obtain 
sufficient information on which to base decisions for the future require- 
ments of this area. 

It is RECOMMENDED THAT Council support the request by the 
Council in Richmond for a study of the Sturgeon Bank area and that a 
letter be forwarded to the Minister of the Environment encouraging the 
Federal Government to undertake a comprehensive study of the function 
of the Fraser River estuary, with a copy of the letter to be sent to the 
City Clerk in Richmond." 


2. Development Permit Application 
in the Downtown Area 

The Deputy Director of Planning and Civic Development reports 
as follows: 

"In accordance with City Council's instructions of June 12, 1973, the 
Deputy Director of Planning and Civic Development has made an 
application to amend the Zoning and Development By-law for the CM 
CM -2, C-3, C-4 and C-5 zones in the Downtown. 
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The application has been made and a Public Hearing for the By-law 
change is being scheduled for Thursday, September 6, 1973 

Development Permit Application No. 63713 located at 825 Homer Street 
has been submitted: - 

Applicant: McElhanney Associates 

Date of Application: July 23, 1973 

Zone: CM-1 Use: Restaurant 

No. of Storeys: 2 Site Size: 50 'x 120' 

Parking Spaces: None 

The proposed development is within the area covered by the Zoning By-law 
change. The floor space ratio measures 1.8 which exceeds the maximum 
f. s. r. to be permitted without a review. 

RECOMMENDATION 

It is RECOMMENDED THAT Development Permit Application No. 63713, as 
filed July 23, 1973 for a restaurant at 825 HomerStreet, be withheld for a 
period of 30 days from the date of application and for a further 60 days 
thereafter purusant to Section 570 of the Vancouver Charter, and THAT 
the applicants for this development permit application be notified of this 
action of Council." 

4 

3. Urban Design Panel 

Membership Appointments 

The Deputy Director of Planning & Civic Development reports 
as follows: 

"By letter of June 27th, 1973 the Architectural Institute of 
British Columbia has nominated the following three members: 

Robert J. Todd, M.R.A.I.C. 

Paul Merrick, M.R.A.I.C. (reappointment) 

Michael Garrett, F.R.A.I.C. (reappointment) 

By telephone, to be confirmed by letter, the Association of 
Professional Engineers has nominated the following member: 

Bogue Babicki, P. Eng. (reappointment) 

If the above appointments are approved, the Urban Design Panel 
will consist of: 

Architect Members: 

Henry G. Hawthorn, M.R.A.I.C. 
J. Terry Barkley, M.R.A.I.C. 
Jonathan P.M. Yardley, M.R.A.I.C. 

Alternate Architect Members : 

Paul Merrick, M.R.A.I.C. 
Michael Garrett, F.R.A.I.C. 
Robert J. Todd, M.R.A.I.C. 

Engineer Member : 

Lorne C. Bohlman, P. Eng. 

Alternate Engineer Member : 
Bogue B. Babicki, P. Eng. 
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CtiKtise 3, continued 


It is RECOMMENDED THAT the nominees of the Architectural 
Institute of British Columbia and of the Association of Pro- 
fessional Engineers of British Columbia be appointed for a 
two-year ter#. " 


4. Zoning and Development 

By-law - Neighbourhood Pubs 

The Corporation Counsel reports: 

"During Council's discussions regarding 'neighbourhood pubs', I 
was asked to report on the question of the advisability of mak- 
ing special amendments to the Zoning and Development By-law. 

Under the present by-law neighbourhood pubs would be treated in 
the same way as beer parlours which are classed as 'retail busi- 
ness or undertaking' . This category of use is an outright use 
where it is permitted. 

Where it is an outright use, there would be no grounds to refuse 
one provided it met by-law requirements. 

Because the establishment of these ultimately rests with the 
Liquor Control Board where each application is treated separately 
and because it is the Board's intention to bring in the City's 
views on each application, it would appear logical to create a 
separate use altogether and make it conditional in all commercial 
and industrial districts. Another reason is that any regulations 
the City wishes to lay down must mesh with the Liquor Control 
Board's regulations, which have not yet been established. 

I would therefore recommend that the Deputy Director of Planning 
be authorized to make application to amend the Zoning and Develop- 
ment By-law to create a new category of use to cover neighbour- 
hood pubs and beer parlours which shall be a conditional use in 
the Commercial and Industrial District Schedules and that the 
matter be held in abeyance until the nature and extent of the 
Liquor Control Board's regulations are known so that any neces- 
sary amendments can be made to the draft by-law before it is 
sent to a public hearing. " 


5. Development Permit Application 
in the Downtown Area 


The Deputy Director of Planning and Civic Development reports 
as follows: 

"In accordance with City Council's instructions of June 12, 19V3, the 
Deputy Director of Planning and Civic Development has made an appli- 
cation to amend the Zoning and Development By-law for the CM - 1 , 
CM -2, C-3, C-4 and C-5 zones in the Downtown. 

The application has been made and a Public Hearing for the By-law 
change is being scheduled for September 6, 1973. 

Development Permit Application No. 63931 located at 1025 Howe Street 
has been submitted: - 

Applicant: R.W. Wilding, Architect 
Date of Application: August 10, 1973 
Zone: CM-1 

Use: Office and Retail Building with Restaurant 

Number of Storeys: 15 
Site Size: 175 x 120 

Parking Spaces: 70 

»»a^t*^ .... 
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Clause S, continued 

The proposed development is within the area covered by the Zoning By-law 
change. According to the architect's floor space measurements, the floor 
space ratio measures 10.5, which exceeds the maximum floor space ratio 
to be permitted without a review. The proposed zoning for this area is 
recommending a maximum floor space ratio of 5. 

RECOMMENDATION 

It is recommended that Development Permit A pplication No. 63931, as 
filed August 10, 1973, for an office building at 1025 Howe Street, be 
withheld for a period of 30 days from the date of application and for a 
further 60 days thereafter pursuant to Section 570 of the Vancouver 
Charter, and THAT the applicants for this Development Permit A pplication 
be notified of this action of Council." 


CONSIDERATION INFORMATION 

6. 2229 Maple Street (7th and Maple) 
Senior Citizens Highrise: 
P.P. A. 62609 

The Assistant Director of Community Planning reports as follows: 

"An application dated May 8, 1973, has been received from the Shalom Branch 
of the Royal Canadian Legion for the construction of a senior citizens resi- 
dence at 2229 Maple Street (see attached map - Appendix I). The proposed 
building is 13 storeys tall and will contain 100 suites. The financing of the 
building is being assisted by a loan from the Central Mortgage and Housing 
Corporation. The present zoning of the proposed site is KM -3, allowing a 
highrise apartment with a maximum height of 120 feet. 

City Council approved the sale of a portion of this site to the Royal 
Canadian Legion on January 23, 1973 subject to certain conditions 
among which was: 

'(3) the purchaser to finance the development under the terms 
of the Elderly Citizens Housing Act'.^'^^ 


Technical Planning Board Recommendation: 

The site is double fronting and therefore requires the approval of the 
Technical Planning Board. 

The Board, in considering this proposal on June 15. 1973, approved 
the submitted application subject to a number of conditions, one of which 
was - 'the architectural design of the building is to be first approved by 
the Technical Planning Board after advice from the Design Panel'. 

Design Panel Action : 

The Design Panel considered this application on July 9, 1973. 
The Panel felt strongly that a bulky highrise building would be 
incompatible with the surrounding area developed with three- 
storey apartments, and that the three-storey configuration 
already present in the area would provide more appropriate 
residential accommodation for the elderly and also be in harmony 
with the surrounding buildincrs . 


(i) The Provincial Act which provides for a grant to assist in the 
Development of Senior Citizens Housing. 

cont'd 
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The Panel recommended on July 9, 1973, 
Planning Board refuse this design on the 
it would adversely affect public amenity. 

Current Situation: 

After receiving the Design Panel's recommendations of July 9, the 
Technical Planning Board suggested that Planning Department get 
in touch with the architect to see if improvements could be made. 
The architect said improvements could be made in appearance, but 
he was unwilling to reduce the building to three storeys. One of 
the requirements of the Central Mortgage and Housing Corporation 
financing is that the building be at least 90 feet from the abutting 
railway track. This tends to influence design towards a higher 
building with lower site coverage, rather than a low building. 

The Technical Planning Board on July 27, 1973, concluded that it 
could not refuse the application on the basis of the Design Panel's 
recommendation as the zoning permits highrise development. The 
Board was, however, sympathetic to some of the criticism of the 
building itself. The matter was referred back to the Design Panel 
and the Panel on August 6, 1973, reaffirmed its position that, if 
executed the design would adversely affect public amenity. 

The Technical Planning Board on August 17 , 1973, approved a 
motion that because of the nonconcurrence between the Design 
Panel and the Technical Planning Board, in accordance with 
Council Policy, this proposed development be referred to City 
Council for advice and action. 

RM-3 District: 

The area that this proposed project is located in is presently zoned 
RM-3. This zone allows buildings of a 120 foot maximum height, 
with a maximum floor space ratio of 1.00 plus allowance for 
bonuses which can increase the maximum floor space ratio to 
approximately 1.85 (see Appendix II). This RM-3 District is bounded 
by approximately Burrard on the east, Vine on the West, Broadway 
on the south and Fourth Avenue on the north. 

A considerable amount of apartment construction has occurred in the 
area, however, it has been entirely low-rise buildings. The proposed 
senior citizens project at 2229 Maple Street would be the first building 
over 4 storeys within the area. It should be noted that from the stand- 
point of urban design the grouping of high buildings on high ground is 
desirable and this was one of the criteria considered in the Technical 
Planning Board's Apartment Zoning Report of December 11, 1964 and 
more recently in the Department's report of March 1, 1972, which 
preceded the re -zoning of a substantial area of Kitsilano, north of 
Fourth Avenue, to prevent highrise development. The site at 2229 
Maple is near the highest ground in this general area. However, 
the question of whether or not highrise buildings will affect tho 
character and quality of this neighbourhood has never been fully 
examined . 


that the Technical 
grounds that if executed 


Considerable opposition has occurred to the project on the grounds that 
it will establish a precedent for the area which is functioning quite well 
at its present level of development. 

At the present time, Planning Department is preparing a report which, 
if approved by Council, would formally initiate a program of local 
planning within Kitsilano. However, until such a program is initiated 
it is difficult to determine what areas of this district are appropriate 
for highrise development, taking into account other considerations than 
urban design. Because of the possibility that additional highrise 
buildings, if located throughout the area, may preclude options for the 
future of this community. Council may wish to consider re-zoning 
the RM-3 area of Kitsilano, south of Fourth Avenue, between Burrard 
and Balsam Streets to prevent highrise development. If such a policy 
is adopted it should be considered an interim measure until a local 
area plan for Kitsilano has been developed and subsequent zoning 
proposals are developed. The current RM-3A zoning presently 
applicable to part of the district north of Fourth Avenue, appears 
to be the most appropriate zoning if early action is required. The 
RM-3A zone has a maximum height of 35 feet (or 40 feet in some 
circumstances) . 

The area concerned amounts to approximately 18 blocks, of which 
about 30% are developed with multiple dwellings. 

This report is submitted for the INFORMATION and CONSIDERATION 
of Council in its consideration of the proposed senior citizens residence 
at 22Z9 Maple Street. 

FOR CONSIDERATION : 

If Council considers it desirable to prevent the development of 
highrise buildings in the RM-3 zoned part of Kitsilano, south of 
Fourth Avenue, between Burrard and Balsam Streets on an interim 
basis until a plan for the area is developed. Council should instruct 
the Director of Planning and Civic Development to apply for re -zoning 
of this area to RM-3 A Multiple Dwelling District. " 


Delegation Request: Kitsilano Citizens ' Committee per 

letter attached. 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON SOCIAL SERVICES 


August 22, 1973 


VANCOUVER RENTAL ACCOMMODATION GRIEVANCE BOARD 


BACKGROUND: 

City Council, at its meeting of February 27th, 1973, 
referred the whole matter of the Vancouver Rental Accommodation 
Grievance Board, including principles to be considered in making 
appointments to the Grievance Board to the Standing Committee on 
Social Services. Subsequently, your Committee held two evening 
meetings, on May 2nd, 1973, and June 13th, 1973, to receive briefs 
from and to hear interested groups on the New Landlord & Tenant 
Act and the Vancouver Rental Accommodation Grievance Board. 

Your Committee met on July 5th, 1973, to continue its 
review of the Vancouver Rental Accommodation Grievance Board and 
to consider a draft report prepared by the Chairman on this topic. 
Your Committee reviewed the Chairman's report in detail and following 
intensive discussion with respect to the functions of the Vancouver 
Rental Accommodation Grievance Board, submits the following: 

RE COMMENDAT I ONS 

A. Establishment of a Grievance Board 

RECOMMENDED : 

(i) THAT a Grievance Board be set up, having 
the power to regulate rights between 
Landlord and Tenant and covering all areas 
of their relationship, subject to appeals 
to the Court on points of law. 

(ii) THAT the Grievance Board take over the 
functions of the Small Claims Court in 
matters of Rental Grievance. 

B. Formation of Grievance Board 

RECOMMENDED! 

(i) The Board be composed of a Chairman, 
Vice-chairman, and Three members on a 
rotating basis to ensure that a three 
member Board would serve at any one 
time . 

(ii) Each appointee to the Board shall have 
been a resident of Vancouver for at 
least 3 years prior to appointment and 
shall be by occupation and experience 

a person likely to be knowledgable with 
respect to problems and grievances 
considered by the Board. 


mi 
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(iii) When members are being selected the widest 
possible circulation be undertaken for 
nominations . 

C. Staffing of Grievance Board 

The Chairman, in his report, stated that, 

"He believes it is absolutely necessary that the 
staff be increased to at least two office employees 
whose duty it will be to Secretary to the Board and 
to answer calls which are extremely numerous and 
requires a person who is both tactful and informed 
on the regulations. 

Further that it is necessary that there be an 
inspector, the same as our City Inspectors, who will 
be able to make observations on behalf of the Board 
and to take a neutral stance on those vexatious 
situations about which a Board of this sort will 
always be called upon to make a decision." 

Your Committee RECOMMENDS: 

THAT the staff situation, including the 
matter of an Administrative Assistant 
and an Inspector be considered at a 
later date. 

D. Entry into Suites 

In their presentations to your 
raised the question of permissable entry 
in order to examine or see the condition 
is alleged. 

RECOMMENDED ; 

THAT if entry to an apartment or suite 
is refused by either landlord or tenant 
this is a position from which an adverse 
position can be drawn. 

E. Reasons for Eviction 

Your Committee believes that the tenants' position, which 
asks for reasons for eviction, is a reasonable one and should be 
implemented. The following are proper reasons which could be 
enumerated : 

(a) 


(b) 

(c) 
(d) 


Committee, the Landlords 
into suites or apartments 
of a suite where damage 


Occupancy by the tenant has resulted in 
deterioration of the premises beyond 
reasonable wear and tear . 

The tenant is in arrears for a period of one 
month ' s rent . 

The tenant is a nuisance to his neighbours. 

The tenant is utilizing premises for 
illegal activity. 
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The landlord requires the premises for 
occupancy either by himself or his immediate 
family. 

The tenant has deliberately misrepresented 
the premises to the potential buyer or 
tenant . 

The building is to be demolished. 


THAT the Corporation Counsel review 
the above reasons, plus any others that 
seem reasonable for Report to Council 
on the matter . 

F . Landlords Rights 

RECOMMENDED ; 

THAT a landlord may, within 3 clear 
business days' notice, bring a tenant 
before the Grievance Board for the 
following reasons: 

(i) Occupancy by the tenant has resulted 

in deterioration of the premises beyond 
reasonable wear and tear. 

(ii) The tenant is a nuisance to his neigh- 
bours . 

(iii) The tenant is utilizing premises for 
illegal activity. 

AND the Board may, under these circumstances, 
give a tenant 3 clear business days ' notice 
to vacate from the date of the hearing. 


(e) 
(f ) 

(g) 

RECOMMENDED 


G. Elimination of Security Deposits 

In your Committee's opinion. Recommendation F, above, 
which would allow the Landlord to appear within 3 clear business 
days before the Board and obtain an eviction Order with 3 clear 
business days' after that for a tenant who is damaging property 
or who is otherwise obnoxious, makes the security deposit an un- 
necessary feature. The Landlord would also be able to appear 
before the Grievance Board and make a claim for any damages under 
this particular hearing. 

RECOMMENDED ; 

THAT Security Deposits be abolished 
and all presently held deposits be 
returned within 60 days from im- 
plementation by a New By-Law. 
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H. General Power of the Grievance Board 

Your Committee briefly discussed the following extract 
from the Chairman's Report: 

"In order to be effective, the Grievance Board 
must have the power to make Orders and to see that 
these Orders are enforced. In order to im:iplement 
this proposal, the Landlord and Tenant Act would 
have to be amended and any Order by the Rental 
Grievance Board enforced through the Summary 
Convictions Act in the Provincial Court the 
same as any order allowed by the City of Vancouver 
such as the Lodging House By-law, etc. The Board 
must have the power to order such things as doors 
to be opened where a Landlord has changed locks 
or illegally locked out a tenant. The Board must 
have a power to order water or heat turned on and 
have power to enforce such powers. The Board must 
have the power to order immediate repairs for safety 
in such fields as fire or dangerous health situa- 
tions. While this is not exhaustive, it will give 
members a general idea of how we envisage the 
Board's functioning." 

RECOMMENDED : 

THAT the above extract fran the Chairman's 
Report be referred to the Corporation 
Counsel for report. 

I . Rents Justification 

The Chairman advised, that in the last ten years, there 
has been a tremendous scarcity of rental accommodation. Since 
December, 1973, the vacancy rate is less than 1%. We do not believe 
there is a workable solution in freezing rents but we support the 
proposition that rental increases be only once a year and that this 
regulation apply to the premises. 

RECOMMENDED ; 

THAT the amount of the rent be 
posted in a conspicuous place with 
the date of its origination and 
termination marked thereon. 


J . Collective Bargaining 

The Comfiiittee noted the following proposal submitted by 
the Chairman with respect to collective bargaining: 

"That in those apartment blocks of 6 or more suites 
where 2/3 of the tenants within a specified time 
period join a Tenants ' Association and where this 
figure is verified by the Grievance Board, the 
Association be given collective bargaining rights 
and the Landlord be required to enter negotiations 
with the Tenants ' Association or organization 
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nominated in writing by the tenants who have so 
signed. I believe that the holding of proper 
hearings and by mediation by the service Board, 
legitimate increases by the Landlord would be 
aired and approved and legitimate rights of the 
tenants who would be able to examine those 
proposals would also be allowed. 

With respect to the foregoing topic on collective bargaining, the 
Committee did not make any recommendation, and, therefore, the 
matter is submitted for the CONSIDERATION of Council. 


** It should be noted that if Council approves the 

foregoing Recommendations, changes would be required in 
the Provincial Statutes, which could be submitted 
to the next session of the Legislature.** 


FOR COi;...a ACiOIJ SEE PA(;E(S).-3^ 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


August 10, 1973 


A meeting of the Standing Coitunittee of Council on Finance 
and Administration was held on Friday, August 10, 1973, in No . 2 
Committee Rooom, Third Floor, City Hall at 10:15 a.m. 


PRESENT : 


Alderman Bowers (Chairman) 
Alderman Volrich 
Alderman Harcourt 
Alderman Marzari 
Mayor Phillips 


COMMITTEE CLERK; 


R. Henry 


RECOMMENDATION ; 

Social Planning Department, Organization 
and Staffing 


The Committee considered the following reports in regard 
to the above mentioned subject: 

A. Board of Administration, dated August 7th, 
1973 - Organization and Staffing. 

B. Board of Administration, dated August 8th, 
1973 - Salary and Classification Review. 

C. Director of Social Planning 's Report, dated 
August 7th, 1973 - Salary and Classification 
Review/Reorganization. 

In addition to the above reports, the Chairman submitted 
a memorandum with recommendations, dated August 10th, 1973. Your 
Committee, after hearing from the Director of Social Planning, the 
Director of Personnel Services, the Director of Finance and Mr. 
Pollard of the Board of Administration, and after an "In Camera" 
session, took action as follows: 

A. That the following recommendations, as contained in the Board 
of Administration Report, dated August 7th, be approved: 


The Social Planning Department be organized 
in two Divisions 'Social Services Planning' 
and 'Social Development", each with a Division 
Head reporting to the Director. 

The position occupied by Mr. E. Fladell be 
retitled 'Information Officer' and continue 
to report to the Director. 

The temporary position .occupied by P. Davies 
be made permanent. (Social Planner 11) 
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(iv) One further additional position of Social 
Planner be established in the Social Services 
Planning Division. 

(v) The temporary position occupied by B. Lindsay 
be reviewed as to the need for permanency 
prior to December 1974. 


B. After amending recommendations contained in the Chairman's 

memorandum of August 10, 1973, and taking into consideration the 
other reports submitted, the Committee, 

RECOMMENDS , as follows: 

(i) THAT the Class Specifications, prepared 
by the Director of Personnel Services be 
adopted for the following positions: , 

Director of Social Planning ) With the Title 

Supervisor - Social Services Planning) "Supervisor" 
Supervisor - Social Development ) changed to 

) "Senior Social 
Planner " 

Public Information Officer (Social Planner 111) 
Social Planner 11 - re-titled "Social Planner 1" 
Social Planner 1 - re-titled "Planning Analyst" 

(ii) That the Director of Social Planning suggest 
to the Director of Personnel Services suitable 
class specifications for, 

Social Planner 11 
Social Planner 111 

(iii) That the salary of 2 Social Planner positions 
presently rated at pay grade 28 be considered 
as a re-classification and set at pay grade 

36, effective January 1, 1973 and the positions 
be posted in the normal manner and further 
that the title of the positions be changed to 
"Senior Social Planner". (Baker and Purdy) 

(iv) That with respect to the salaries of the 2 
Social Planner positions, presented rated 
at pay grade 28, these be set at pay grade 

' 33, effective January 1, 1973, and the Board 

of Administration report back as to whether the 
increase should be considered as a salary 
adjustment or as a re-classification, further 
the title of the positions be changed to, 
"Social Planner 111". (Uibel and Fladell) 

» 

(v) The 2 Social Planner positions, presently 
occupied by Ray Young, Joslin Bohanec (half 
time) and Michael Clague (half time) at pay 
grade 28 be re-titled "Social Planner 1" 
with no change in salary. 

(vi) That 1 temporary Social Planner position, 
presently occupied by Peter Davies working 
in the Skid Road Area, pay grade 28, be 
re-titled "Social Planner 1", and made 
permanent with no change in salary. 
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(vii) The temporary position of Planning 
Analyst, pay grade 24, employed in the 
West End Planning Office, be continued 
without change. 

(viii) The salary of the Director of Social 
Planning be adjusted to pay. grade 44 
in the same step in the new salary 
range as at present in the old range, 
effective January 1, 1973. 

(ix) That the Assistant Director - Building, 
Construction and Maintenance, review 
office space requirements of the Social 
Planning Department and report separately 
to the Board of Administration on this 
matter . 

fx) The Clerk Typist 11 position, as requested, 

be referred to the Board of Administration 
for report. 


The meeting adjourned at approximately 12:00 noon. 

FOR CO^iiwiL k:.m SEE PAG£(S)..322. 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON FINANCE & ADMINISTRATION 

AUGUST 16, 1973 


A meeting of the Standing Committee of Council on Finance 
and Administration was held in the ,/2 Committee Room, third floor, 
City Hall, on Thursday, August 16, 1973, at 1:30 p.m. 


PRESENT ; Alderman Bowers (Chairman) 

Aldermen Harcourt and Volrich 


ABSENT; Alderman Gibson 


CLERK TO THE 

COMMITTEE ; R. Henry 


The Minutes of the Standing Committee of Finance and 
Administration, dated July 5» August 7, and August 10, 1973 
were adopted. 


INFORMATION 

1 , Old Museum Building — Alterations and Additions 

At the meeting of the Committee on May 24, 1973, after 
making recommendations with respect to the alterations and addi- 
tions to the old Museum Building at Hastings and Main Streets, the 
Board of Administration was directed to report on the services and 
staff which were to be relocated in this building. The committee 
this day noted a Board of Administration report dated July 27, 1973 
which detailed the allocation of space for various departments. 
In summary, the services to be provided are; 

" Welfare & Rehabilitation Department 

A group of social workers will be allocated to provide 
rehabilitation services to residents in the area. Appli- 
cations for financial aid services may be received at his 
point, but this is still under consideration by the Director 
of Welfare Services. 

Health Department 

The X-Ray Unit now at 306 Abbott Street will be relocated 
in this building, together with a small group of PHN's and 
VON's providing service to residents in the vicinity. On 
a consulting basis, a number of professional people will 
use the building on a part-time basis. 

Probation Services and Social Planning Departments 

The Probation Services will be provided with the use of an 
office, as a Probation Officer will be located in the build- 
ing on a full-time basis as a member of the local area team. 

Similarly, space is to be made available for use by the 
Social Planning Department for use by the Downtown Eastside 
Planners . 

Inspection Services (Fire Wardens and Health Inspectors ) 

Employees of these Inspection Services working in the 
"Downtown" area of the City will be working from space pro- 
vided in this building." 


STANDING COMNHTTEE OF COUNCIL ON 
FINANCE AND ADMINISTRATION . • . 
AUGUST 16, X973 


RESOLVED 

That the foregoing report of the Board of Administration 
dated July 27, 1973 be received for information. 

RECOMMENDATION 

2. Twice Yearly Billing and Collection of Real Property Taxation 

The Committee considered a Board of Administration report 
dated July 9, 1973 concerning the billing and collection of real 
property taxes on a twice yearly basis. The report gave back- 
ground, the concept of the present proposal, the options to imple- 
ment the proposal, the financial effects, and reference was made 
to the charter amendment required. 

The report summarized the proposal as follows: 

"Real property tax billings on a frequency greater than 
once a year are fairly common in Canada, particularly in Ontario. 
The concept of an estimated billing of approximately one-half of 
the taxes, to be payable by February 1, with the balance billed 
in late May, payable by the beginning of July, has considerable 
merit from the point of view of the City's financial position i.e. 
eliminates short term borrowing for operating purposes and greatly 
increases the City's short term investment income ($900,000 to 
$1,400,000 per year), and, in my opinion, on balance benefits the 
single family residential category of property but not the other 
categories. 

If Council decides to implement the twice yearly billing for 
1975 then I would strongly recommend that we proceed to implement 
it on the basis proposed in the report (approximate additional 
annual operating costs $100,000 - $150,0007, specifically by means 
of a sophisticated computer system that recognizes the long-term 
trend that other operations of the City could and would benefit 
from the same type of system for their operational and information 
needs. 

This is a conceptual solution and the details remained to be 
determined. The next step is Council approval or disapproval of 
the concept of twice yearly tax billing and collection. If Council 
approves the twice yearly concept we would then proceed to develop 
the details of implementation for report back to Council with spe- 
cific detailed recommendations. The development and design work 
is complex and will take a considerable length of time. If a 
decision in favour of twice yearly billing is unduely delayed then 
implementation could probably not take place until 1976. If Counci 
decides against the twice yearly concept then of course no problem 
exists . " 

The report concluded with the following recommendations 
of the Director of Finance providing Council wisned t;o proceed to 
implement the proposal of twice yearly billings and collection of 
taxes: 

"That implementation be along the lines proposed in the report 
particularly regarding the computer system, and that I be directed 
to report back with specific detailed recommendations for Council 
approval (probable timing Sept. - Oct. 1973)." 

"That Council request the Corporation Counsel to draft Charter 
Amendments giving Council much greater flexibility in the billing 
and collection of real property taxes." 
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The Committee, after due consideration, RECOMMENDS: 

THAT the foregoing recommendations of the Director of 
Finance be approved, but that an effort be made to 
implement the proposal in 1975. 


3 . 911 Emergency Reporting Services 

On May 10, 1973 the Committee considered a report on the 
Citys' communications system at which time reference was made 
to the need for a common emergency telephone number. B. C. 
Telephone Company was subsequently approached with a view to 
the Company assuming the basic expenses of implementing this system. 

The Committee noted a letter from the Company, a copy of 
which is circulated, stating it is willing to offer technical 
assistance. The letter also referred to equipment costs and 
how the company would be able to assist in regard to these costs. 
Reference was also made to staffing of switchboards and the company 
indicated that while it would not be prepared to share in this 
expense, it stated that if savings can be made in opei^ating its 
own switchboards it would reflect this in the rate charged for 
the provision of other switchboards. 

RECOMMENDED: 

(a) THAT the letter from the British Columbia Telephone 
Company dated August 9» 1973 be received for information. 

(b) THAT the City Council approve in principle the points 
outlined in the letter and the Telephone Company be advised that 
the City wishes to continue discussions based on the principles 
outlined in the letter. 

FURTHER, that the Company be advised also that the City 
considers the installation of an emergency reporting service as 
high priority. 

(c) THAT civic officials concerned report back to this 
committee in one month's time giving more details on the tech- 
nicalities and costs involved, 

(d) THAT civic officials be in touch with Dr. Peter Ransford 
as suggested in the Company's letter. 

(e) THAT the Greater Vancouver Regional District Board of 
Directors and the surrounding municipalities be informed of 
this action being taken. 


The Committee adjourned at approximately 2:00 p.m. 

FOR CCUHCll AC.ia:^ S£E PAGZ{S)..iil-.W 


431 

STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY DEVELOPMENT 


A meeting of the Standing Committee of Council on Community 
Development was held in the No. 1 Committee Room, City Hall, 
on Thursday, August 16, 1973, at 3.30 p.m. 

PRESENT : Alderman Volrich (Chairman) 
Aldermen Rankin and Harcourt 

CLERK : M. James 


The minutes of the meeting of July 15, 1973 were adopted 
as circulated . 

RECOMMENDATION 

1. Rivtow Straits Ltd . 

Your committee has had this subject before it on previous 
occasions and the last action on the item was by Council in 
adopting the recommendations Nos . 2-8 of the report of this 
Committee on June 5, 1973. 

Recommendation 1 of that report asked that no action be 
taken on the street-end lease to allow time for negotiations 
to take place between the surrounding residents and the company. 
This was done and under date of July 25 the Department of 
Planning and Civic Development submitted a report which 
reviewed the situation up to June 5 and then advised of 
actions which had occurred between that time and the date 
of writing of the report. 

Present at this meeting of the Committee were representatives 
of the residents of the area and a representative of Rivtow 
Straits Limited . 

Both parties to the dispute were asked to review the 
report and its recommendations and after further discussion and 
explanation of the recommendations with some minor amendment, 
the citizens agreed to the recommendations as well as the 
representative of Rivtow Straits Limited. Consequently your ^ 
Committee 

1. RECOMMENDS that City Council continue to lease the 
Victoria Street end to Rivtow Straits Ltd. on the 
basis that the use of the first 150' In depth will 
be for parking, shipping, receiving and material 
storage, and the remainder of the street end and 

water lot will be used lor servicing but not to include 
construction of vessels; on the understanding that: 

(a) Rivtow, within one year, will remove the propeller 
operation and move it into a completely sound- 
proofed building, or a building improved suitably 
and located to minimize disruption to the adjacent 
residential neighbourhood. 

(b) landscaping is provided, the design of which is 
satisfactory to the Director of Planning; and 
the citizens will be afforded the opportunity to 
comment and make suggestions with respect to 
landscaping . 

(c) parking is provided in locations as indicated on 
the plan attached as Appendix I to this report. 

2. RECOMMENDS that Council approve in principle, the retention of 
two principal buildings on Lot 10, provided that the propeller 
grinding operation is not conducted in either of the two 
buildings . 
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At this same meeting the City Engineer submitted a report 
dated August 15, 1973 in compliance with the instructions 
contained in the fifth recommendation of this Committee dated 
June 5, 1973, 

A representative of the Engineering Department, Traffic 
and Transportation Divis ion, explained in detail by means of 
a map and reference to the street and traffic by-law problems 
relating to the use of Victoria Drive south of Marine Drive 
by trucks . 

The citizens advised the Committee members of their concern 
in this regard and after further explanation and discussion 
your Committee 

RECOMMENDS that Victoria Drive south of Marine Drive be 
declassified as a truck route and to accomplish this the 
Engineer be authorised to make the necessary parking 
and street construction adjustments to allow the use of 
Argyll Street and Kent Avenues North and South as an 
alternative truck route to service this area, 

INFORMATION 

2. Champlain Heights Areas E & F - Implications 
of Density related to Development Proposals 

On May 10, 1973 your Committee resolved 

THAT the Deputy Director of Planning be requested 
to report further to this Committee on the question 
of the implications of density baaed on 1,300-1,600 
units in the area. 

FURTHER RESOLVED THAT upon receipt by the Committee 
of the report referred to above a meeting he held 
in the neighbourhood to which the Consultants also 
be invited. 

Under date of July 24, 1973 the Department of Planning 8i 
Civic Development submitted a report for the information and 
discussion of your Committee. 

The Committee 

RESOLVED that the report be received and that a Joint 
meeting of the Standing Committees on Housing 
and Community Development be held in the area 
to receive comment on the content of the report. 


3. Policy on Relocation of Tenants 

Present at the meeting was the Director of Social Planning 
and the Supervisor of Property & Insurance. 

The Supervisor of Property & Insurance in an oral submission 
to the Committee advised of the present policy of Council under 
which his department operates and buys and sells land for the 
City of Vancouver. The department operates on the basis of 
need for the dislocated residents and offers assistance in 
locating alternative accommodation, viewing alternate accommodation 
and making the necessary arrangements when required to assist in 
the actual physical move of the displaced tenant . After the 
explanation by the Supervisor of Property & Insurance, the 
committee members agreed that the application of the present 
policy by the Supervisor of Property & Insurance and his staff 
should be acknowledged and commended. 
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The problems facing dislocated residents was discussed 
generally by the Committee and it was noted that redevelopment 
by both the public and private sector caused the same incon- 
venience and distress. It was suggested that perhaps the private 
sector should be more sensitive to these problems than they 
are at present. 

It was noted by the Committee members that a person whose 
property is purchased for public use has three options - take 
the equity provided and, by assuming a further responsibility 
upgrade their housing situation, take the equity and purchase on 
the open market accommodation of equal value and convenience, 
or take the equity and rent accommodation. 

The Committee noted that in acquiring lands for the 
Britannia Community Services Centre, that 67 of the 77 
properties required were negotiated without the use of the 
City's power of expropriation and that Council had authorised 
certain expropriations to gain control of the land required for 
the Britannia Community Services Centre as thecontract for 
its construction had been recently let. 

The Committee discussed the matter in general terms and 
agreed that a policy revision would be appropriate but that 
information on the ramifications of any policy change contem- 
plated would be essential and consequently 

lESOLVED that the Supervisor of Property & Insurance prepare 

and submit to this Committee a general position paper 
to describe what the present policy of the City is and 
how this policy is implemented both officially and 
unofficially, detailing any difforencos between the 
application of the policy as between owners and tenants. 


The meeting ad.journed at approximately 5.00 p.m. 

FOR tOufiClL ACiSCJ-^ Sfct PAGE(S)....;^-.*.- 
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STANDING COMMITTEE OF COUNCIL ON COMMUNITY 
DEVELOPMENT ON ELECTORAL REFORM 


A meeting of the Standing Committee of Council on Community 
Development on Electoral Reform was held in the No. 1 Committee 
Room, City Hall on Friday August 17, 1973 at 1.30 p.m. 


PRESENT ; Alderman Volrich (Chairman) 

Aldermen Harcourt, Linnell and Rankin 
Trustee Westlake 
Commissioner McCreery 


RECOMMENDATION 

Under date of August 16, 1973 the Chairman submitted to 
this meeting of the Committee a report dealing with govern- 
mental and electoral reform. The report reviewed the terms 
of reference and composition of this Committee, the history and 
governmental structure of the City of Vancouver and recent 
enquiries into the matter of governmental and electoral reform. 
The report also discussed comparisons with other cities and 
the public meetings which had been held this year to collect 
information from the general public. 

The report ended with a series of eleven recommendations 
and the Committee determined to consider them seriatum. 

Quoted below in order are the recommendations of the 
Chairman with the Committee's action on that recomm- 
endation shown in the box beneath each recommendation, 

1. One or Two Member Wards? 

On this question, little support has been expressed for 2-member 
wards. This system does exist in some Canadian cities and it is 
to be recalled that the former Municipal Affairs Minister recommended 
that the present 2-member provincial constituencies be used for 
city purposes. This kind of dual-member system, however, would do 
little to bring a broad degree of representation to local areas, 
which is one of the chief aims of the proponents of the ward 
system. 

Recommendation; (CHAIRMAN) 

In any implementation of a ward system, whether full or partial, 
the wards should be one-member wards. 


COMMITTEE 


THAT the recommendation be approved 


;i. Full or Part-Time Aldermen? 


Little support has been expressed for full-time aldermen. I 
expect that even present members of Council would not favour their 
being put on a full-time basis even with full pay. In any event, 
it does not appear to be a change for which thei-e is any degree of 
demand or any substantial argument in favour. 


Recommendation ; (CHAIRMAN) 


The present system of part-time aldermen should continue. 


COMMITTEE 


THAT the recommendation be approved 


coal; , . , ♦ 
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3 . Parks Board and School Board - Ward Systems? 

While some support was expressed for extending the ward system 
principle to the Parks Board and School Board, I do not consider 
that this would be a desirable change. The larger part of the 
community has over the years indicated a general approval of 
the structure and operations of the Parks and School Boards. There 
is little real demand or apparent need for a change in the 
structures of these Boards. Among other factors, the extension of 
the ward system to these Boards would involve a considerable 
increase in the size of each Board. It can be noted that Vancouver 
has one of the very few Parks Boards on the continent that 
continues to be an elected body rather than an appointed body. While 
the Phrks Board continues as a separate elected body, it is 
preferable that is members continue to be elected at large. It is 
important that the members of the Parks Board have a city-wide 
viewpoint and responsibility, and that they not be drawn into a 
competition over the share of funds available for parks and 
other facilities in ward areas. As to the School Board , members of 
the Board are in fact assigned certain groups of schools as their 
particular responsibility. 

Recommendation : (CHAIRMAN) 

There should be no change in the present structure of the 
Parks Board and School Board insofar as elected representation is 
concerned. 


COMMITTEE 


THAT recommendation No. 3 be deleted 

- TIE VOTE 
As this resolution resulted in a tie 
vote it is raised before Council as 
a main motion. 


4 . Term of Office 

The debate on this point basically involved the question of 
whether the present 2-year term of office for elected 
representatives should be maintained, or whether it should be 
increased to 3 years. 

There is logic in an increase of the term to 3 years, which 
would bring the term more into line with that which is in effect 
in most Canadian cities, and with that which generally takes 
place in the federal and provincial fields. It would give Council 
members a more reasonable length of time to understand and 
grasp the complex affairs of the city and perhaps lend to their 
effectiveness in dealing with them On the other hand, some 
people consider that from a voter's point of view a 2-year term 
is perfectly adequate to assess a person's ability and performance 

and that the electorate should have the opportunity to express 
itself at least every 2 years. The idea has aJso been advanced 
of having a 3-year term with one-third of the council beinq 
elected each year. In my view this kind of frequency of elections 
would lessen the interest and turnout of voters quite apart from 
adding to the expense of elections. There does not, therefore, 
appear to be any convincing argument for an increase in the 
term of Council at this time. 


Gmt*4 — 
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Recopmendatioti 4, continued 

On the question of whether this issue should be placed before 
the voters as part of the plebicite in October, I do not believe 
that It IS an issue on which the majority of voters would be able 
to give any meaningful response. 

Recommendation ; ((CHAIRMAN) 

The present 2-year term of office should remain in effect. 


COMMITTEE 


THAT the recommendation be approved 


5. Election Date 


The election date is presently the second Wednesday in 
December. Strong support has been expressed for an advancement 
of the election date to some time in October or November. T 
believe there is merit in this. The arguments have been based 
on considerations of voter disinterest in December, poor weather, 
and conflict with pre-Christmas activities. It is noted that 
under the most recent amendment to the Municipal Act, municipal 
elections will now be held on the third Saturday in November 
in each election year. I have also noted that in many cities across 
Canada, municipal elections are in fact held in November. 

One question to be considered is whether there is merit in 
the City's election date coinciding with the new municipal election 
date. I see no particular reason for making the dates the same, 
and I think there are more cogent reasons for having the city 
election on a different date - including the element of increased 
interest "on the part of the public and increased coverage through 
the media. 


Another consideration is that advancing the olection date to 
a date in October or early November creates a situation where the 
term of the "lame duck" council may be extended for an un- 
reasonable length of time, unless at the same time we advance 
the date for the commencement of the term of the now council. 
Staying with the calendar year has certain simplistic advan- 
tages, and advancing the date for the inauguration of the new 
council to December may have certain conflicts with the 
Christmas and "non-business" season. 


I think therefore that advancing the election date by 
three weeks will have certain advantages and minimize the 
problems . 

Recommendation: (CliAIRMAN) 


The election date for the City election should be advanced 
to the 3rd Wednesday in November. 


COMMITTEE 


THAT the date of election be the last 
Wednesday in October, the inauf^ural date 
be the second Thursday in Noveml^er and 
the nomination date be tlie third Wednes- 
day preceding- the election date. 


6. Identity of Party Affiliation on Ballot Taper 

There is general support for this change. 

I understand it was rejected by the last Council in its 
consideration of the matter in 1971 because of the alleged 
problems in determining what criteria would be used to define 
a recognized party or group. I do not see any great problems 
in the matter at all. 

Firstly, I think it is clear that the following groups can 
be recognized as identifiable civic political groups at the 
present time, and they should be so recognized and referred to 
on the ballot as sponsors of candidates by the abbreviations 

opposite their names: 

1. Civic Non-Partisan Association N.P.A. 

2. Committee of Progressive Electors C.O.P.F. 

3. New Democratic Party N.D.P. 

4. The Electors' Action Movement T.E.A.M. 


Secondly, on the question of what criteria should be establishfjt 
for the recognition of other groups who may organize themselves 
to sponsor candidates in civic elections, I would propose the 
following : 

1. That the group shall sponsor at least one- third the 
number of candidates for the offices to be filled. This need 
not be in all slates, but may apply only to one body politic 
such as the Council, Parks Board, or School Board. 

2. That reasonable evidence by provided the City Clerk that 
the organization has been in existence for six months before 
the date of the election and that its affairs have been admin- 
istered during that time by duly-elected officers and directors. 

1. That reasonable evidence be provided the City Clerk that the ' 
org.Tnization consists of at least 25 members who pay dues or make som 
form of financial contribution to the organization. 

It is noted that the definition of a "political party" in 
the Provincial Elections Act is "an affiliation of electors 
comprised in an political organization which has expended 
money in the support of any candidate in the election." 

A candidate identifying himself as bcinci sponsored by n 
|)i»rticul£jr organization should of course be the duly-nominatotl 
candidate of that organization and the City Clerk should have 
the authority to require confirmation on this matter if it 
should be considered necessary. 

If a candidate so requests, he should be entitled to have 
the designation "Independent" appear beside his name on the 
bal lot . 


Recommendations: (CHAIRMAN) 


As stated above. 


COMMITTEE 


THAT the recommendations be approved 
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7 . Deposit or Other Requirements for Candidates 

The only deposit requirement presently imposed is for the 
office of mayor, where a $300.00 deposit is required. This was 
brought into effect for the first time in the last election for 
the purpose of discourging "non-serious" candidates. 

Three points of view have been advanced: 

(a) That there be no requirements whatever; 

(b) That there be a financial deposit for candidates 
for Council; 

(c) That there be a requirement of 25-50 signatures 
to a nomination form. 


I believe there is merit in maintaining the deposit of 
$300.00 for the position of Mayor. 

I believe there is merit in requiring a deposit of $50.00 
for candidates for council. 


I have the following considerations in mind: 


(a) Each candidate for council necessitates a certain 
amount of expense to be incurred by tlio city in 
the printing of ballots, public notices, processing 
nomination papers, and so on. 

(b) Because the media generally try to oxoiciKe n ilegioo 
of fairness in coverage, each candidate will also 

receive a certain amount of space or attention of 
the uieiUa. In the cases of the mayoralty, we have 
had many situations in recent years where the demands 
of the non-serious candidates for "equal time" have 
often led to farcical situations which have diluted 
serious debate on important issues by those who 
might be regarded as "serious" candidates. 

(c) Obtaining a certain number of signatures, while it is 
in effect on the provincial level, would in most cases 
be a nuisance to candidates and a nuisance to the City 
Clerk's office in having to check all qualifications 
and residencies. An inadvertent error or oversight 
could result in the disqualification of a candidate. 

(d) Financial deposits are in fact required in both 
federal and provincial politics. 

(e) Any person who seeks to become a member of Council 
and to share in the responsibility of administering 

a budget of over $100,000,000 should surely be able to 
put up a modest sum of $50.00 as a deposit. 


Kecommendations : (CHAIRMAN) 


1. A deposit of $50.00 shoulil bo r(?quireci of candidate!; 
for City Council, to be refunded if the candidate receives at 
least 5% of the total votes cast. 


2. The present deposit requirements Cor mayoralty 
candidates should be maintained. 


3. There should be no deposit requirements for candidates 
for the Parks Board or School Board. 


:OMMITTEE 


THAT the Charter requirement for deposits for Mayoralty 
candidates be deleted and that no deposit 
requirement be instituted for candidates for 
Alderman, Park Commissioner or School Trustee 


S'tfill^liig CmBtittti^r OQ Cornnviliity Development on Electoral Relorm 
August I?;, 1973 

8 . Residency in the Ward Area as a Requisite to Candidacy for the 
Ward 


A fair amount of comment was received on this question. 
The majority of comment was not in favour of any residency 
requirement. I completely agree with this. Residency require- 
ments are not imposed in provincial or federal elections, and 
any requirement of residency in the ward area would undoubtedly 
disqualify many able candidates from standing for office. Where 
a candidate lives is not important; his abilities and qualifi- 
cations are the important considerations. 

Recommendation : (CHAIRMAN) 

In the event of a full or partial ward system beinq 
implemented, residency in the ward area should not be a 
requisite to candidacy. 


COMMITTEE 


THAT the recommendation be not adopted 
and that residency in the ward area 
should wards be established be required., 


9. Rotating Ballot 

Because the order of names on a ballot is considered 
fiometimes to be a factor in the over-all result, it would be 
desirable to implement a "rotating" ballot at the next or 
next following election. This would have the effect of each 
candidate's name appearing at the top of the ballot an equal 
number of times. I understand that, oven with a possible 
change to voting machines, this can be implemented without 
difficulty. It is in fact done in many jurisdictions. Prawinsi 
by lot for positions on the ballot, which has been advocated by 
some, would in my view do little to make things more equitable. 

Recommendation ; (CHAIRMAN) 

A "rotating" system of ballot should be implemented at 
the next or next following election. 


COMMITTEE 


THAT the recommendation be not adopted and 
therefore the rotating ballot not be used 


10 . Corporate Votes . 

There has been virtually universal support tor the elimin- 
ation of corporate votes. Certainly we can recognize the role 
of corporations as employers, landowners, and lessees. But 
we have a situation where many individuals can in fact cast 
from two to twenty or more votes depending on the number of 
corporations for which they act as agents. Further, it has 
been commented that very often this voting authority is ex- 
tended to persons without the authority of a meeting of the 
members or directors of the corporation. In my view the 
situation cannot be squared with a basic principle of democracy 
- one man, one vote. 

Recommendation ; (CHAIRMAN) 

Corporate votes should be eliminated. 


THAT tho recommendation bo approved 
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11 . Should the Mayor Continue to be Elected At Large ? 

There has been a fair amount of comment on this question, 
and certain briefs presented to the committee have recommended 
that the Mayor be elected by the Council. 

It is my view, simply, that the Mayor as the person having 
the highest authority in the city should have his mandate 
directly from the people of the city. I quite recognize that 
this principle is not applied on the provincial and federal 
levels, but even at these levels it is known who is the 
candidate for Premier or Prime Minister beforehand, and the 
citizens can vote accordingly. 

Recommendation: (CHAIRMAN) 


There should be no change in the present system whereby 
the Mayor is elected at large. 


COMMITTEE 


THAT the recommendation bo approved 


Attaclicd to tlu^ report of the Chairman was a I'orm of 
ballot which contained five questions and the Committee 
af>;ain determined to consider these seriatum. 

Questions 1 and 2 were as follows: 


FORM OF BALLOT 

Explanation 

In electing aldermen to the City Council, three alter- 
native systems have been proposed: 

1. A system in which all aldermen are oloctod 
on a city-wide basis. This is roferrod to 

as an "at large" system, and this is the system 
presently in effect in Vancouver. 

2. A system in which all aldermen are elected 
from specific areas of the city. This is 
referrrtd lo as a "full ward" system. 

3. A system in which sane aldermen are elected on 
a city-wide basis and some are elected from 
specific areas of the City. This iy referred 
to as a "j)artial - ward" system. 


COIlt *cl 
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PLEASE MA«K WITH AN "X" ifOUR ANSWER TO THE PCLLOWING QUESTIONS: 
Question 1 ; 

Do you favour a change from electing all aldermen at 
large to electing aldermen on a partial or on a full 
ward system? 


NO 

Question 2; 


If the Council were to consider an amendment to the City 
Charter to change to a partial ward system or a full 
ward system, which would you prefer? 

A partial ward ays tern ( | 

A full war4 •.•.yijtem [ j 


Tlio Committee dotermined to considor qiiostionH I and 
2 £\t the same time as 1'oIIowh: 


1. A system in which all aldermen are elected 
on a city-wide basis. This is referi*ed to 
as an "at largo" system, and this is the 
system presently in effect in Vancouver, 

2. A system in which all aldermen are elected 
from specific areas of the city. This is 
I'ef erred to as a "full ward" system. 


Alter discussion the Committee 


RECOMMENDS that the Form of Ballot relating 
to a full or partial ward system or at large 
system be stated on the ballot in the 
roJIowiufi manner: 

Which typo of oloctoral 
do you favour? 

process 

At Large 



Partial Ward 



Full Ward 







The Committee then considered question No. 3 as follows: 


coilt 'd . ^ ^ ^ 
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Question 3: 


If the Council were to consider an amendment to tho City 
Charter to introduce a partial ward systom, indiouto 

which of the following three choices you would prefer: 

1 . A systfflsi with one-third of the aldeiroen 

elected at large and two-thirds from wards I I 

OR 

2. A system with one-half of the aldermen elected 

at large and one-half from wards I I 
OH i 1 

3. A system with two- thirds of the alderroen elected 

at large and one-tdiird from warda \ | 


The Committee 


RECOMMENDS approval of Question No. 3 



^uestl on k: 


In considering the number of aldermen to be elected to 
the City Council, there have been proposals to increase 
the nui*er of aldermen. Do you favour retaining the 
present nujribor of .t ej i ^ aldermen? 

YES I I 

NO 


Question 5 : 

If the City Council were Lo consider an umendmont to tho 
City Charter to increuso tho numbor of aldormon, indicai.o 
which of the following choloes you would prof er : 

MAM mm mE choice 

^2-^k Aldermen | J 

15-18 Aldermen p j 

19-22 Aldermen 
35-45 Aldornan 

The meeting adjourned at approximately 3,00 p.m. 

FOR COUIKIL ACTIOM SEE r'AGE(S).. 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON SOCIAL SERVICES 


August 16, 1973 


A meeting of the Standing Committee of Council on Social Services, 
was held on August 16, 1973, in No . 1 Committee Room, Third Floor, 
City Hall at 1:30 p.m. 

PRESENT ; Alderman Rankin (Chairman) 

Alderman Marzari 
Alderman Linnell 

Alderman Hardwick (joined the meeting 
during the discussion on 
Item 3) 

ALSO PRESENT ; J. Denofreo 

COMMITTEE CLERK ; M. Kinsella 

The minutes of the meetings of July 12, 1973, and 
July 19, 1973, were adopted. 

RECOMMENDATIONS 

1. Grant Request - Killarney Champlain Citizens for Action 

A delegation from the Killarney Champlain Citizens for 
Action Committee presented to your Committee the following brief 
in support of their request for a grant from the City of $543.47 
for the balance of the City's fiscal year (i.e. to March 31st, 1974^: 

1. The operation of an Information Kloak In the new Champlain 
rail , before approachinf the City with this request, the res'^'onhs 

have beon able to: 

- obtain rent-free space from t'ao Mall Adminiotration 

- commi' aion architects to desipn the kiosk (urban desi' n centre) 

- raise over $01j of funds necessary for cost of construction 

- present a case for the remainder of construction funds 

necessary to UCS, Demonstration i'-. development .'rnci, 
with excellent chance of success or receivinr a ^rnnt. 

- use L.I.P monies for the hiring of a co-ordinator tc 

supervise the operation oi the kiosk 

- train a core of volunteers at the Action Centre to provide 

the community service, 

2. The oporation of a Community facility in the Killarney Park 
Luthsran Church Hall, Since last June '72, the residents have 
boon usinp this church hall for open monthly m'^otinfa, oxocutivo 
Tnootin:-s, special ovonta; such ns, plnnninr mootlti n wii;h !nrl::i 
nd., fJlty rionnln'- -omniiasion, Tra'Tlc l">ort., rnp]''i«iont:nt; ! vi m '^^c, 
Thl:) hall hno also. Cor i:he past 1)|. months provlJwd nn ofTioo 

for the community worker in the area. 

This summer , ""hii? hall is bein[;; used as a base oC operation by ^u? 
V.'./,C.A, and the ^''I'asorview-Killarney Area Council's liecrcabion 
Committee t provide leadership in some youth pro^ramninr for 
the Killarney Champlain Heii.hts area. 
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The residents have been nefotiabinr: with the riall Adminis rntion 
for a Jommunity [''acili^jr of 600 oq, v't, on site. Those nc:-.o::iat- 
ions have resulted in residents arreeing tha^- the expense involved 
vjas too rreat to justify our requesting a city expenditure of 
public funds for such a purpose. The church hall has been 
f-ranted to us rent free. Our request for funds is to pay operat- 
ing exnenees to include hoat,lifht and phone. This facilit;; is 
necv!3cary to continue the brinfrinc tofehher the community ovor 
issues which warrant concerned resident involvement. ( the hp.ll 
is ."'-iprox, 2000 sq. ft. with a seating canncit;' of 60 people, it 
also provides kitchen facilities for our use). It nlso pro"i\:cs 
office space for our community worker . 

Cur total budget request on a year Dasis is 4> 11^22,00 

',0 request from the City, for tho remainder of t'^.ls fiscal 
l*i^r y 543 .47 

'.■;o asl: that this request be approved, 


The Director of Social Planning spoke in support of this 
request. It was noted that United Community Services has approved 
a Grant of $189.00 towards the operation of the information Kiosk. 

The Committee endorses particularly the concept of 
information Centres being located in shopping malls, and 

RECOMMENDS : 

THAT Council approve a grant to the 
Killarney Champlain Citizens for Action 
Committee of $543.47, for the balance 
of the City's fiscal year towards the 
operation of (a) information Kiosk in 
the new Champlain Mall and (b) Community 
Facility in the Killarney Park. 


2. Grant Recruest - Mount Pleasant Information Centre 

City Council on July 3rd, 1973, adopted the following 
recommendations of the Standing Committee on Social Services: 

"THAT the grant request of the Mount 
Pleasant Information Centre be deferred 
until August 1, 1973, pending discussions 
between the Departments of Social Planning 
and Library Staff, as to the Library's 
future role in the provision of public 
information with the City." 
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The Director of Social Planning submitted to your 
Committee, the following report for consideration: 

"After discussions with the Mount Pleasant Information 
Centre staff, the Director of Libraries, and the Head Librarian 
of the Mount Pleasant branch, it appears that the Information 
service envisaged by the establishment of a satellite information 
centre within the library, will be complementary to present services 
and provide a unique resource for the Mount Pleasant area. 


The Director of Social Planning recommends that: 


(a) The Mount Pleasant Information Centre 
be given a City grant of $500.00 to 
establish a satellite information centre 
in the Mount Pleasant branch library. 


(b) Both the Director of Libraries and the 
Mount Pleasant Information Centre staff 
be required to submit before December 31, 
1973, a joint report evaluating the 
success and the implications of their co- 
operation in providing information 
services to the Mount Pleasant area." 


The Committee, 


RECOMMENDS: 


THAT the above recommendations of the 
Director of Social Planning be approved. 


3. Improving Community Services for Low-income, 
Single People living in the Downtown Eastside 


Background ; Council on July 17th, 1973, approved a grant 
of $200.00 to the United Housing Foundation for renovation and 
furnishing of Ferry Rooms and the Central and Oliver Hotels to 
provide accommodation for low-income persons living in the area. 
On June 14th, 1973, your Committee considered an offer from the 
Downtown Community Health Society to negotiate an operating contract 
with the City of Vancouver, should the City agree to lease and 
develop the ground floors and basement of the Central and Oliver 
Rooms (5,000 Square Feet) for (a) City owned Public Bathing Facility 
(b) Community Recreation Centre and (c) Public Restaurant to serve the 
needs of the Downtown East Side Community. At that time, your 
Committee deferred further consideration of this matter pending 
reports from the Department of Social Planning on the feasibility 
of the proposals as well as sustantiation of the need of these services. 

Your Committee today, had for consideration, a report 
from the Director of Social Planning setting out background informa- 
tion, justification, and detailed proposals for the three services 
(see Appendix A, B and C, attached). Mr. Bailey, Executive Director 
of the Downtown Community Health Society, submitted, on behalf of 
the Society, a offer to operate the multi-service facility in the 
Central and Oliver Hotels on behalf of the City, on condition that 
costs be borne by the City. The Downtown Community Health Society 
estimates the early operation costs of the three programs to be 
$165,095.00, broken down as follows: 


tie 
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(a) Leasing costs $ 39,925.00 

(b) Salaries $110,250.00 

(c) Services and Supplies $ 14,920.00 

$165, 095 .00 

Of the above amount, $71,500.00 could be assessed 
against the proposed low-cost meal catering services and would 
include the costs subsidizing meals for people on low-income 
(Approximately $1.75 a day for three meals). 

Your Committee reviewed the above reports in detail with 
Mr. Travatto of United Housing Foundation, Mr. Bailey of the Down- 
town Community Health Society and representatives of the Social 
Planning and Health Departments. 

(A) Public E^^^x^iig Facility 

The Medical Health Officer queried the Downtown Community 
Health Society's proposal to include a de-lousing facility in this 
program. He pointed out that with the availability of Carbaryl 
Powder, which the Health Departments make available freely to hotels, 
and lodging house operators, a special de-lousing facility is no 
longer required and it was agreed that a de-lousing not be included 
within the Public Bathing Program. 

The Medical Health Officer also suggested that considera- 
tion be given to inclusion of a compact dry cleaning unit in this 
facility . 

g rgmi j n ijaiity Recr&atlgn C^-tre 

The Committee was in agreement with the proposals contained 
in Appendix B - Community Recreation Centre 

C_. Low-cost Meal Catering Service 

Mr. Peter Davies, Social Planning Department, assured the 
Committee that use of the subsidized meal cards would be entirely 
voluntary; in other words, persons holding these cards will be free 
to use them whenever they wish but it would in no way be mandatory 
that they do so. He also indicated that the food service would only 
be developed to the extent needed and would not initially be catering 
to 500 people a day as referred to in the report. It was also stressed 
that the meal service would be available to only members of the 
public who wish to use it, they would be charged full cost of each 
meal, and charged prices comparable with popular inexpensive res- 
taurants in the district. 

Mr. Denofreo suggested that the Department of Human 
Resources would be willing to explore funding of the proposed 
services either under the Canadian Assistance Plan or possibly through 
grants from other Departments of the Provincial Government. 

The Committee also received, for consideration, a letter 
dated August 8th, 1973 , from Mr, W. C. Hennessy, Community vVorker, 
First United Church, stressing the need to ensure that these 
facilities are planned to accommodate handicapped persons. 

Following further extensive discussions, the Committee, 
RECOMMENDS that Council: 

(i) Approve, in principle, the provision 

of a multi-service facility, offering, 
(a) Public Bathing Facility (b) a 
Community Recreation Centre and (c) a 
Low-cost meal catering service, at 


m 

Report to CoiiiKsil, standing Coirmittee 

on Social Ssrviees , August 16th, 1973 

Claaae 3 <k?at*a 

42-48J5 East Cordova Street. 

(ii) Approve the recommendations of the 
Director of Social Planning. 

(iii) Authorize the Director of Social 
Planning to hire a consultant, at a 
maximum expense of $2,000.00, to 
prepare detailed proposals with respect 
to the multi-service facility. 

(iv) Request the Downtown Community Health 
Society to release Mr. S. J. Bailey, 
Executive Director, for a period up to 
two months in order that he may under- 
take the consultants role as part of above. 

(v) Authorize the Director of Social Planning 
to enter into negotiations with the 
Provincial Government of funding for 
capital and operating costs of the 
proposed facility. 

INFORMATIOyi 

4. GX5^ , t Bexaajest - Gr^ndvlew You^tmrotiram 

Representatives of the Park Board and the Probation 
Service submitted a joint report requesting a grant of $3,000.00 
to alleviate an emergency situation with respect to the funding 
of the above program. The $3,000.00 is needed to pay for the 
salaries of the staff of Youth Workers for the RISE Project. This 
program centres around a large non-structural gang of youths, 
varying in number from 10 to 30 in the 1300 East 10th and 11th 
Avenues. The funds are needed because the LIP funds have been with- 
drawn prematurely. The Provincial Department of Human Resources 
has already granted $2,000.00 to the program and Mr. Denofreo in- 
dicated that a complete evaluation of the programme be made 
before funding can be completed. The Chairman indicated that it is 
the Committee's policy that the Director of Social Planning have an 
opportunity to evaluate programs of this nature prior to the Committee 
considering grant requests, therefore, it was. 


■RESOLVED : 

(i) THAT the above report be referred to 
the Director of Social Planning for an 
early evaluation report on the program, 
and to include discussion with the 
Probation Officers involved in the 
program . 

(ii) THAT when the Committee is considering 
the Director of Social Planning 's report 
the Probation Officers involved in the 
program, be invited to be present. 


At this point, the meeting adjourned into an "In Camera" 
session, at 3:10 p.m. 


FOR CO 


OUNCil AClOli SE£ PA(i£(S)..52i - 
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CITY OF VANCOUVER 
SPECIAL COUNCIL - AUGUST 16, 1973 


A Special Meeting of the Council of the City of Vancouver 
was held on Thursday, August 16, 1973, in No. 1 Cominittee Room, 
City Hall, at 7:30 p.m. 

PRESENT : Mayor Phillips 

Aldermen Bowers, Hardwick, Linnell, 
Marzari, and Volrich. 


ABSENT : Alderman Gibson 

Alderman Harcourt 
Alderman Massey 
Alderman Pendakur 


(Civic Business) 
(Civic Business) 


CLERK TO THE COUNCIL: R. Henry 


Local Improvements on the Initiative 
and by Petition 


MOVED by Aid. Linnell, 
SECONDED by Aid. Bowers, 

THAT this Council resolve itself into a Court of Revision for 
the purpose of hearing complaints against the proposed assessments 
or the accuracy of frontage measurements, or any other complaint 
which persons interested may desire to make and which is by law 
cognizable by the Court, Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY. 


COURT OF REVISION 


Pavements and Curbs on the Initiative, 
Schedule #420 

and 

Concrete Sidewalks by Petition - 
Schedule #421 


The Court received from the Assessment Commissioner, Schedules 
#420 listing nine Local Improvement projects on the Initiative at 
various locations, and Schedule #421 listing 10 Local Improvement 
projects by Petition at various locations. 

It was noted that with respect to Schedule #420, Projects 6, 
7, 8 and 9 had been defeated by sufficiently signed petitions 
against the proposed works. The projects submitted under Scliedule 
#421 had been requested by the majority of the assessed owners by 
means of sufficiently signed petitions. 

The Court noted the following report dated August 6, 1973, 
submitted by the City Engineer, relating to corrections to property 
owners' share: 


cont'd 
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Pavements and Curbs on the Initiative - 
C©ncrete Sidewalfc* W^^tti^ - 


"Projc^cLs for the construction of pavement and curbs on 33ri.l 
Avenue bt ..\.':>'n Uai: a-ad uranviiie Streets and on Renfrew iJlrcet, Boyd Diversici- 
cTid V.ooi':-.\ i:ttc<jt {..e.t-.ii'.w, .\',ti\ and 25th Avenues are ar.^.or4; those which have bet- 
ndvanio.l as Local I.;p -.-ovLTiients on the 'Initiative Principle' and will come be; 
a Court of lU vision cn Aujust 16th, 1973. 

Errors; have been discovered in the lipurcs advanced for those 
projo'jts ifi th.at the enuir.ated property o^mers" shares did not allow tor the 
c-iistenc i; of curbs abutting two properties. Tt^e abuttinj; properties are zoned 
rcfiidenr.-' .-:1 crd are described a.-; follows: 

(1) Lot 9, Block 811, D.L. 526 (.33rd Avenue): 

(2) Lot 1, Block B, Section 43, T.H.S.L. (Renfrew Street). 

Tlie estimated cocts as advanced, and as they should have been 

are :- 

(1) 31-'rd A y-e n ne froin Oak to Gva-tvj lie Street s : 

J'.^jQ^^hare . Ct f j^' Share T/>tJ\ Cost 

As adva'iced ? 5,529 $ .133,456 $ n;!,9H5 

Should h.ave been ? 5,007 133,898 $ 133,9>;5 

(2) !p.t:c.l*.,-.tT.*'.C,v. !'o''-'j.i^iv^rsjoaj, itoatk a S ti-eet frp.r'. 
I'^i t 'i J-j-th : vj es : 

I'.O. Share City'.s Shgre To .^jv|_ Cp!.;t 

As adva:'.ced $ 29,010 $ 137,207 $ 166,217 

Should have been $ 28,568 $ 137,649 $ I6^'>,217 

The corrections can best he r^nde by the Court of Rcv.i.sion. 

I, tlierefore, 'I'XOIIMEMD that: 

(1) The Court of Revision delete from the Special As;;e?;^;r',ent Roll the name of 
res ff'cnt ial property owner of Lot 9, Hlock 811, P.I.. 526,. 

(2) The Couift of Ur.vi ;lon delete from the Special. Asses;s;.ent Roil the nairo of 
resi<'intlal property o\^M?r of Lot 1, Block B, Section 43, T.ll . i". . I.. " 


MOVED by Aid. Rankin, 
SECONDED by Aid. Harcourt, 

THAT the foregoing report of the City Engineer dated August 
6, 1973, be approved. 

- CARRIED UNANIMOUSLY. 


MOVED by Aid. Rankin, 
SECONDED by Aid. Harcourt, 

THAT Schedules #420 and #421 submitted by the Assessment 
Commissioner be approved. 

- CARRIED UNANIMOUSLY. 

MOVED by Aid. Linnell, 
SECONDED by Aid. Rankin, 

THAT the Court of Revision rise and report. 


- CARRIED UNANIMOUSLY. 
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COUNCIL 


MOVED by Aid. Volrich, 
SECONDED by Aid. Linnell, 

THAT the report of the Court of Revision be received. 

- CARRIED UNANIMOUSLY, 


Local Improvement Subsequent Procedure 

The Council heard the following delegations speaking to the 
projects as noted: 


Project No. 6 

(4th Avenue) 


Project No. 2 

(Knight Street) 


Mr. Payne and Mr. Brown, rep- 
resenting certain owners in 
the area opposed this project 
mainly on the basis of the 
traffic problems that exist 
and would increase. If the 
work is carried out, Mr. Brown 
suggested the City pay the full 
costs . 

Mrs. Christian, Mrs. Loss and 
Mrs. Cazzaro, spoke against 
proceeding with this project and 
cited the problems of vibrations 
caused by heavy trucks. The 
delegation also expressed concern 
with respect to the traffic situ- 
ation as it affects pensioners and 
school children. 

The City Engineer advised that by 
giving special attention to the 
subgrade, it was hoped that the 
vibrations would be kept to a 
minimum . 


The Council noted the report of the City Engineer dated August 

6, 1973, concerning Subsequent Procedure recommending that the 
Initiative Projects in Schedule #420 except the defeated items 6, 

7, 8 and 9 be undertaken and the Petition Projects in Schedule #421 
be undertaken. 

MOVED by Aid. Rankin, 
SECONDED by Aid. Marzari, 

THAT Items 6, 7, 8 and 9 be not proceeded with. 


- CARRIED UNANIMOUSLY. 

MOVED by Aid. Rankin, 
SECONDED by Aid. Marzari, 

THAT Project No. 2 (Knight Street) not proceed under Local 
Improvement, but that Pavements and curbing be carried out in the 
area described as Knight Street on the West side from 26th Avenue 
to 33rd Avenue and on the East side from the N.P.L. of Lot 29, North 
Pt. Blk. 1 & Pt. of Blk. 3, D.L. 352 to 33rd Avenue, and that the 
cost be charged against General Revenue and therefore the 1973 Basic 
Capital Budget be adjusted accordingly. 

- CARRIED. 


(Alderman Linnell voted against the motion) , 


Special A\lgu#ft. if r 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Bowers, 

THAT the balance of the Projects contained in Schedules #420 
and #421 be approved. 


- CARRIED UNANIMOUSLY. 


The Special Council adjourned at 8:40 p.m. 


The foregoing are Minutes of the Special Council meeting 
(Court of Revision) of August 16, 1973, adopted on August 
28, 1973. 




DEPUTY CITY CLERK 


FOR COufiCiL kCmU SEE PAGE(S) ...d^Z 


CITY OF VANCOUVER 

REGULAR COUNCIL MEETING 

A Regular meeting of the Council of the City of Vancouver 
was held on Tuesday, September ll, 1973, in the Council Chamber 
at approximately 9:30 a.m. 

PRESENT ; Deputy Mayor Alderman Massey 

Aldermen Bowers, Harcourt, Hardwick, 
Linnell, Marzari, Rankin and 
Volrich 


ABSENT: Mayor Phillips (on 

' Alderman Gibson 

Alderman Pendakur 


civic business) 


CLERK TO THE COUNCIL: 


D. H. Little 


PRAYER The proceedings in the Council Chamber were opened 

with prayer. 

•IN CAMERA' MEETING, 


The Deputy City Clerk advised that the 'In Camera' Committee 
approved the items for an 'In Camera' meeting later this day with 
the exception of one, which it was agreed would be considered in 
open session . 

ADOPTION OF MINUTES 

TTT 

MOVED by Aid. Volrich, 
SECONDED by Aid. Linnell, 

THAT the Minutes of the Regular Council meeting (with the 
exception of the 'In Camera' portion), dated August 28, 1973, be 
adopted after amendments as follows: 

a) that the action of Council, shown on pages 29 and 30, on the 
matter of Electoral Reform in respect of submission of the 
ballot, be changed to the extent that the following be included 
as a preamble to the three questions in order that the statement 
appropriately will appear on the ballot: 

"In electing Aldermen to the City Council, three alternative 
systems have been discussed: 

(1) A system in which all Aldermen are elected on a city-wide 
basis. This is referred to as an 'at large' system, and 
this is the system presently in effect in Vancouver; 

(2) A system in which all Aldermen are elected from specific 
areas of the City. This is referred to as a 'full ward' 
system ; 

(3) A system in which some Aldermen are elected on a city-wide 
basis and some are elected from specific areas of the 
City. This is referred to as a ' partial- ward ' system." 

that the words "to Council" be struck from the motion of Alderman 
Rankin shown on page 10 in respect of Development Permit Appli- 
cation No. 63713: 825 Homer Street. 

- CARRIED UNANIMOUSLY 

(ii) 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT the Minutes of the Special Council meeting (Public Hearing) 
dated September 6, 1973, be adopted. 

- CARRIED UNANIMOUSLY 

COMMITTEE, OF THE WHOLJE 

MOVED by Aid. Linnell, SECONDED by Aid. Hardwick, 

THAT this Council resolve itself into Committee of the Whole, 
Deputy Mayor, Alderman Massey in the Chair. 

- CARRIED UNANIMOUSLY 
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UNFINISHED BUSINESS 

It was agreed to defer the following matters for consideration later 
this day following the hearing of delegations: 

(a) Development Permit Application: Sands Motor Hotel 

(b) Senior Citizens Highrise: 2229 Maple Street 

1. Development Permit Application: 
N/E corner Geo rgia 8s Bute Streets 

The Council further considered the report of the Director of 
Planning and Civic Development, dated July 13, 1973, concerning 
a development permit application by A.E. LePage Western Ltd., in 
respect of property at the N/E corner of Georgia and Bute Streets. 

MOVED by Aid. Hardwick, 

THAT the foregoing development permit application be referred 
to the Director of Planning and Civic Development to be processed in 
the normal manner. 

- CARRIED UNANIMOUSLY 


2. Twice Yearly Billing and Collection 
c)f Real Property Taxation 

The Council further considered the following extract from 
the report of the Standing Committee on Finance and Administration 
dated August 16, 1973: 

•The Committee considered a Board of Administration report 
dated July 9f 1973 concerning the billing and collection of real 
property taxes on a twice yearly basis. The report gave back- 
ground, the concept of the present proposal, the options to imple- 
ment the proposed, the financial effects, and reference was made 
to the charter amendment required. 

The report summarized the proposal as follows: 

"Real property tax billings on a frequency greater than 
once a year are fairly common in Canada, particularly in Ontario. 
The concept of an estimated billing of approximately one-half of 
the taxes, to be payable by February 1, with the balance billed 
in late May, payable by the beginning of July, has considerable 
merit from the point of view of the City's financial position i.e. 
eliminates short term borrowing for operating purposes and greatly 
increases the City's short term investment income ($900,000 to 
$1,400,000 per year), and, in my opinion, on balance benefits the 
single family residential category of property but not the other 
categories. 

If Council decides to implement the twice yearly billing for 
1975 then I would strongly recommend that we proceed to implement 
it on the basis proposed in the report (approximate additional 
annual operating costs $100,000 - $150,000;, specifically by means 
of a sophisticated computer system that recognizes the long-term 
trend that other operations of the City could and would benefit 
from the same type of system for their operational and information 
needs. 

This is a conceptual solution and the details remained to be 
determined. The next step is Council approval or disapproval of 
the concept of twice yearly tax billing and collection. If Council 
approves the twice yearly concept we would then proceed to develop 
the details of implementation for report back to Council with spe- 
cific detailed recommendations. The development and design wvk 
is complex and will take a considerable length of timo. If a 
decision in favour of twice yearly billing is unduoly delayed t-htni 
implementation could probably not take place until 1976. If Council 
decides against the twice yearly concept then of course no problem 
exists. " 

The report concluded with the following recommendations 
of the Director of Finance providing Council Wlih^ f(3 ^o 5 fifed to 
implement the proposal of twice yearly billings and collection of 
taxes; 

"That implementation be along the lines proposed in the report, 
particulsurly regarding the computer system, and that I be directed 
to report back with specific detailed recommendations for Council 
approval (probable timing Sept. - Oct. 1973)." 

cant 'd » . . 
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UNFINISHED BUSINESS (cont'd) 

Twice Yearly Billing and Collection 
of Real Property Taxation (cont'd) 

"That Council request the Corporation Counsel to draft Charter 
Amendments giving Council much greater flexibility in the billing 
and collection of real property taxes." r, 

The Conunittee, after due consideration, RECOMMENDS: 

THAT the foregoing recommendations of the Director of 
Finance be approved, but that an effort be made to 
implement the proposal in 1975 •* 

MOVED by Aid. Bowers, 

THAT the Corporation Counsel draft Charter amendments giving 
the Council much greater flexibility in the billing and collection 
of real property taxes. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers, 

THAT the recommendation of the Committee contained in the 
foregoing report be approved. 

- CARRIED 


(Alderman Rankin voted against the motion) 


MOVED by Aid, Rankin, in amendment, 

THAT the following words be added to the motion of Alderman 
Bowers : 

'only in respect of taxes paid by mortgage companies 
or other such organizations and that homeowners 
who pay on an individual basis be excepted ' . 


- LOST 

(Aldermen Bowers, Harcourt, Linnell, 
Marzari, Massey and Volrich voted 
against the motion) 


MOVED by Aid. Linnell, in amendment, 

THAT the following words be added to the motion of Alderman 
Bowers : 

'further that the homeowners' grant for one 
year be taken from the first payment'. 


- LOST 

(Aldermen Bowers, Harcourt, Hardwick, 
Marzari, Massey and Volrich voted 
against the motion) 


It was agreed to vary the Agenda to consider the report of 
the Special Committee re Provincial Courts Building at this time. 


BOARD OF ADMINISTRATION, DEPARTMENT 8i OTHER REPORTS 

A. Report of Special Committee re 
Provincial Courts Building 
September 10, 1973 

The Special Committee re Provincial Courts Building submitted 
the following report under date of September 10, 1973 on the matter 
of Courtroom decor and security staffing: 


"Your Committee, which has been meeting since March 5, 
wishes to submit the following two items to Council for 
consideration as, in the opinion of your Committee, policy 
decisions on these matters must be made and, if agreed to, 
substantial additional funds provided for the new Provincial 
Courts building amd its operation. cont'd 
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Report of Special Committee re 
Provincial Courts Building (cont'd ) 


I . Courtroom Decor 

Harrison, Plavsic & Kiss, the architects for the new 
Provincial Courts, had designed the courtrooms within the con- 
straints of the funds available as provided by Council and also 
in consultation with the Judges, the Prosecutor and the 
Police Department. 

At the March 5 meeting, the District Judge and the City 
Prosecutor commented on the courtroom design and the Committee 
agreed they should review the matter of layout and finishing 
decor with the architect. 

At the March 22 meeting, the District Judge advised the 
Committee that he had arranged a meeting with the architects 
during the following week and the Chairman suggested that this 
matter be left pending further report-back from the District 
Oudqe if there was a strong difference of opinion. At the 
May 11 meeting considerable titne was devoted to these items 
and an extract of that minute is attached as Appendix A. The 
matter was again brought up at the June 26 meeting and the extract 
of that minute is attached as Appendix B. 

The item was again discussed by the Committee on August 24 
and the extract of that minute is attached as Appendix C, 

Also attached for your in&rmation are copies of the architects' 
and contractors' supporting information. (Appendix D). 

The Committee at its meeting of August 24 passed the following 
resolution i 

"THAT the second option, i.e. the partial 
panelling on the wall behind the Judge 
and the removal of the wood from the walls 
and ceiling of the Court Rooms, be reported 
to Vancouver City Council with all the 
necessary background material, and that 
the Director of Finance be asked to advise on 
the source of additional funds." 

The Director of Finance advises that additional funds 
vfould be supplied from 1973 unallocated Supplementary Capital 
Budget . 

2 . Security Staffing in Courtrooms 

The District Judge and other members of his staff and the 
City Prosecutor and representatives of that staff have been 
present at all of the meetings of the Committee and during the 
Committee's series of meetings the item of security in the 
courtrooms themselves has been a topic of discussion. 

The Administrative Analyst held two technical meetings at 
which the Senior Judge outlined his proposed method of assigning 
cases to the various courtrooms. 

This would be done on a rotation basis as the informations 
were numbered and would, it is anticipated by the Senior Judge, 
have advantages for the Judges, the Police Department, witnesses 
and for the Prosecutors, both City and Federal. The detail 
of this is attached as Appendix E which is an extract of the 
meeting of July 26. 


Also attached is the minute of the meeting of August 2 at 
which further discussion occurred on the matter. (Appendix F) . 

The implementation of this "rotation" system will require 
the provision of security for each of the 14 courtrooms, rather 
than the 4 courtrooms at present and to provide this security 
an increase in the establishment of the Police Department will 
be required. 


cont ' d^y 
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Report &i special Committee re 

It should be pointed out that the security is being provided 
not only for the custody of those persons who are actually in 
the control of the Police Department but also for the protection 
of the Judges and other court officers from the potential of 
physical damage from either the acctxsed or other members of the 
public who wight be present in the courtroom. 


At the August 24 meeting of the Committee the Board of 
Administration submitted under date of August 10 a report of 
the Administrative Analyst which deals in detail with dates 
and costs for providing the security staff through the Police 
Department and discusses additional staff which will be equired 
because of the increase in the number of courtrooms avai 1 able . (Appendix G 

The Chief Judge pointed out that the implementation of the 
"rotation system", which will require the security arrangements, 
anticipates considerable saving in police overtime costs for 
witnesses and will allow the courts to handle the number of 
cases in a more efficient manner, thereby reducing the overall 
court expenses. A specific cost estimate, unfortunately, 
cannot be allocated at the present time. 

The following is an extract from the August 24 meeting of 
the Committee: ,. 

" 3. Security Staffing in Court Rooms 

The Committee had before it the report of the Board of 
Administration, dated August 10th, 1973, which gave in detail the 
investigation made by the Methods Analyst on the cost and related 
items required for providing fiffp security in all 14 Court Rooms 
while the Courts are in session'. The report also made recommendation 
concerning the implementation of this proposal. 

The Chief Judge made reference to a letter of his, dated 
October 16, 1970, pointing out the need for greater security in tha 
Court Rooms for the protection of the Judges, Prosecutors, anel other 
personnel. 

The representatives of the Police Department suggested 
urgency if this system was to be Implemented as there would 
be the necessary training time in the Police Academy for 
the additional Police Constables prior to their being avail- 
able to operate in the Court Rooms. 

After further discussion, the Committee, 

RESOLVED I 

THAT the matter of the provision of additional 
funds to provide for the implementation of 
security in all 14 of the Court Rooms as opposed 
to the present 4 security Court Rooms, be referred 
to Vancouver City Council. " 

Your Committee submits the request of the Senior Judge for 
security staffing and the background material for the CONSIDERATION 
of Council and notes that the Director of Finance advises that 
fnds are not available in the 1973 Police Department Budget 
for this increase in staff and if approved would have to be 
provided from Contingency Reserve. 

Your Committee notes that if Council concurs with the granting 
of funds for the development of this arrangement the Police 
Department will require approximately 4 months' lead time for 
the recruitment and training of the additional constables 
required . " 


District Judge Eckardt and Judge Bewley addressed the Council 
giving their views on the matter of courtrooni decor and security, 
etc . 


feont 
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Report of Special Committee re 
(i) Decor 

MOVED by Aid, Bowers, 

THAT the City Council not approve changes in the decor of the 
courtrooiBS as requested but instruct the architect to proceed with 
the installation of the original hemlock panelling. 

- CARRIED 

(Alderman Linnell voted against the motion) 

MOVED by Aid. Volrich, 

THAT the matter of the decor of the courtrooms be deferred 

t 

for consideration in one week. 

- LOST 

(Aldermen Bowers, Harcourt, Hardwick, Marzari, 
Massey and Rankin voted against the motion) 

The motion to defer having lost. Alderman Bowers' motion 
was put and CARRIED. 


(ii) Security 

MOVED by Aid. Bowers, 

THAT the matter of security Staffing in courtrooms be referred 
to the Standing Committee of Council on Finance and Administration 
for consideration and report back to Council, after receiving all 
relevant reports on the subject such as: 

(a) report from the Chief Constable on the analysis of 
savings in respect of police overtime; 

(b) report from the Administrative Analyst on the 
efficiency aspects inferred; 

(c) report from the Director of Finance on the various 
financial aspects and implications. 

- CARRIED UNANIMOUSLY 

(It was agreed that additional information from District 
Judge Eckardt and Judge Bewley be obtained and provided 
to the Finance Committee) 

Provincial Courts Act 

MOVED by Aid. Rankin, 

THAT the Provincial Courts Act, insofar as those matters 
which affect the City of Vancouver, be referred to the Board of 
Administration for clarification as to the respective 
responsibilities . 

- CARRIED UNANIMOUSLY 

During consideration of the foregoing matters, the Council recessed 
and following an 'In Camera' meeting in the Mayor's Office, 
recessed to reconvene in open session at 1:30 p.m. 
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The Council reconvened in the Council Chamber at approximately 
1:30 p.m., still in Committee of the Whole, with the following 
members present: 


PRESENT : Deputy Mayor Alderman Massey 

Aldermen Bowers, Harcourt, Hard wick, 
Linnell, Marzari , Rankin and 
Volrich 

ABSENT : Mayor PhillipsCon civic business) 
Alderman Gibson 
Alderman Pendakur 


UNFINISHED BUSINESS (cont'd) 


3. Report of Standing Committee on 

Community Development, August 16, 1973 

The Council further considered the report of the Standing 
Committee on Community Development dated August 16, 1973, con- 
taining clauses identified as follows: 


CI. 1: Rivtow Straits Ltd, 

CI. 2: Champlain Heights Areas E & F - Implications 

of Density related to Development Proposals 
CI. 3: Policy on Relocation of Tenants 

MOVED by Aid. Volrich, 

THAT the recommendations of the Committee contained in 
Clause 1 of the report be approved, and clauses 2 and 3 of the 
report be received for information. 


- CARRIED UNANIMOUSLY 


4. Report of Special Committee re 
False Creek, August 4, 1973 


The Council further considered the following clause of the 
report of the Special Committee re False Creek, dated August 4, 
1973: 

Clause 2: Sub-Area 10 - Conceptual Land 

U«e Plan and Water-Edge Treatment 


Mr. Ken Harford of Acoustical Engineering was introduced to 
the meeting and, as the representative of i lat firm, spoke to 
their report on noise in Sub-area 10 (On f il with City Clerk) . 

Hr. Harford explained the method of evaluating noise and 
submitted to the meeting copies of three extracts of the 
consultants* main report dealing with speech interference levels 
of noise, noise pollution level zones in Area 10 and suggested 
noise pollution level contours if their recommendations were 
implemented. (Appendix "A"). Mr. Harford pointed out the 
sources of noise in Sub-area 10 and advised that the expansion 
Joints on the Burrard and Granville Street bridges adjacent to 
Sub-area 10 were significant contributors, along with road and 
rail traffic and certain industrial operations in and adjacent to 
Sub-area 10. 


Mr. Harford then explained how noise control devices might 
be economically Installed on the two bridges to reduce their noise 
level and other treatments which would reduce the noise pollution 
level contours in Sub-area 10 down to a point where residential 
land use would be a viable condition. 


The members of the False Creek Planning Team submitted to 
the Committee, under date of August 14, 1973, a report entitled 
"Area 10 Concept Plan" which contained recommendations leading 
to the adoption in principle of concept plans attached to the 
report (Appendix "B") . The report advised that Sub-area 10 
could be a suitable location for residential accommodation using 
normal construction methods. The various factors having an 
effect on this area suggested that the residential accommodation 
should be directed at a younger age level and that a greater area be 
designated for commercial use, particularly near the bridges. 
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Report of Special Committee re 
W^tMj^ f^tmm, Aegai^t 4» 3;973^ (cont 'd > 

The report also talked on pedeatrian and vehicular circulation 
and parking and proposed a connection from Sub-area 10 under 
Burrard Bridge through Vanier Park to the right-of-way lying 
to the north of Greer Avenue, plus other city street nodif icatlons 
and alternatives. 


The report suggested that Sub-Area 10 would be best as an 
active environment with the eastern part basically commercial 
with residential and the western part predominantly residential 
with some commercial and office accommodation. Transportation 
would be predominantly based on the concept of keeping the area 
vehicle-free with parking adjacent to a proposed roadway 
paralleling the present C.P.R. right-of-way. 

Under date of August 13, 1973 the False Creek Planning Team 
Bubnitted a report on "Water's Edge in Area 10". Attached to 
that report was a . proposed shoreline location and sectional 
drawings and perspectives givinK some detail of the Hoawall when 
constructed (Appendices "CI" to "C5") . The Committee was 
advised that, concerning the National Harbours Board development, 
there is an axlBtlng shore treatnent which will be retained as 
well am an existing pier presently adjacent to the Western 
Outboard Marine property. 


In the plans of the area the soil conditions require 
specific and alternate treatment to provide a permanent shoreline 
and water's edge. A pedestrian walkway will exist along the 
water's edge and certain of the amenities would be built into the 
structure - tidal pools to take advantage of the 12-16 ft. tide 
differential, platform decking over the south-eastern part of the 
shoreline and public open space mixed with commercial activities 
where appropriate on the land side of the walkway. 

The Chairman noted that the design appeared to be capital- 
intensive and that as this was a winter works' project, the net 
cost reduction to the City might not be as large as anticipated. 

Comment was made on the "platform point" to be constructed, 
which was tight against the harbour headline and the staff was 
asked to give further consideration to this particular point. 

After further discussion and general comment the Committee 

RECOMMENDS that Vancouver City Council 
approve in principle the noise consultants' 
recommended standards and act at an appro- 
priate time, and the Engineering Department 
be instructed to report back on costs and 
timetable to implement the consultants' 
recommendations . 

and further 

RECOMMENDS that the Area 10 concept plans 
showing proposed land use and circulation and 
transpor taction for Sub-area 10 .be approved 
for discussion purposes with the interested 
departments and property owners and that 
final adoption be subject to a further 
detailed report. 

and further 

RECOMMENDS that the design location of the 
seawall in Area 10 as Illustrated on the 
plan attached to the report entitled "Water's 
Edge in Area 10", dated August 13. 1973, 
bo approved in principle, detailed modific- 
ations to the alignment of the water's edge 
and its treatment to be subject to final 
consultant criteria and some water be 
retained under City control between the proposed 
fill platform point and the navigable channel 
between that point and Granville Island. 
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MOVED by Aid. Hardwick, 

THAT the recommendations of the Committee contained in the 
foregoing report be approved after adding the following to the 
second recommendation: 

"and further some reconsideration be given to the linear 
park and pedestrian circulation between Vanier Park and 
Area 6 to assure public areas are demonstrably public". 

- CARRIED UNANIMOUSLY 

5 . Store Closing Hours 

At the meeting on August 28th a motion submitted by Alderman 
Bowers on the matter of Store Closing Hours was deferred to the 
meeting this day. At the request of Alderman Bowers, permission 
was granted to withdraw the motion. 


COMMUNICATIONS OR PETITIONS 

1. Plebiscite: 

Kitsilano Neighbourhood Pub 

The Deputy City Clerk submitted the following communication 
under date of September 4, 1973, on the subject of the Plebiscite 
Kitsilano Neighbourhood Pub: 

" I am reporting to you on the Kitsilano Pub Poll held Thursday, 
August 30, 1973, between the hours of 9:00 a.m. to 9:00 p.m. 
at 2386 West 4th Avenue, which is the proposed location for the 
Pub. 

On July 31, 1973, the Council passed the following resolution: ' 

"THAT the Development Permit Application be approved as a 
piilot project subject to the following and not be 
considered as a precedent in any other such case in respect 
of any of the approvals given to this particular application: 

(a) The total seated capacity to be 100 with 25 standing 
permitted. 

(b) The parking ratio to be one per 400 square feet of 
public area in the pub. 

(c) A local referendum be conducted at the expense of the 
company within a four-block radius of the location. 

(d) Approval of the Liquor Control Board. 

(e) Approval of the Corporation Counsel in respect of any 
legal implications in regard to the whole matter. 

(f) The guidelines adopted by Council on July 17th as 
varied by this resolution of Council for this one 
particular application only." 

It was determined that, for the referendum, the four-block radius 
of the location would mean within a four-block walking distance. 
On this basis, a canvass of each dwelling unit was made and 
information furnished on the matter. (See Appendix 'A' with map) 

In cases where parties were not available to the canvass, other 
steps were taken in an endeavour to obtain their names. The 
result was that approximately 4,200 persons were registered for 
the vote, including actual residents, owners who were not 
residents, and business proprietors doing business in the area. 
In addition, the Kitsilano Chamber of Commerce, the Kitsilano 
Ratepayers' Association and the Kitsilano Area Resources Committee 
were furnished with information and asked to assist in making the 
Poll known within the area. To this end, the news media were also 
asked to co-operate and appreciation is extended to all members of 
the media for the excellent manner in which this co-operation was 
rendered. » 
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COMMUNICATION'S OR PETITIONS (cont'd ) 

PI eblsci te: 

Kitsilano Neighbourhood Pub (cont'd) 

The qu'estion put to these voters and the vote tally is as follows: 

"Are you in favour of a NEIGHBOURGOOD PUB in 
your immediate neighbourhood based on guide- 
lines established by the Vancouver City Council, 
and where drinks, including beer, wine, spirits, 
tea, coffee and soft drinks, will be served. 
Food^also will be available. 

YES - 1,053 (Approximately 

NO - 416 (Approximately 

y REJECTED: - 2 

Two hundred thirty-four persons came to the Poll but were not 
registered. They were permitted however to write their views 
on the subject. These were kept separately from the ballot 
and checked the next day as to their position in the area. 201 
of these having ownership or residence within the area were 
tallied as follows: 


FOR THE PUB - 
AGAINST THE PUB - 
(33 were found to 


172 
29 

be out of the area.) 


Fifteen letters from parties within the area were written 
directly to our Voter's List - li» in J'avour and 1 against. 

Of the 4200 registered voters for this purpose, 1471 voted 
officially by ballot, and is approximately 3 5?' of the 
registered voters. 

The planning for this Plebiscite took approximately one 
month, and the cost is $1,325.09 a bill for which has been 
forwarded to the Kitsilano Pub Company, who are responsible 
for the expenses for the referendum. " 

MOVED by Aid. Harcourt, 

THAT the communication from the Deputy City Clerk be 
received . 

- CARRIED UNANIMOUSLY 


2, Sale of School Board owned 
Land to the City 


The Council noted a letter from the Board of School Trustees 
advising of the following recommendation of that Board: 


"WHEREAS the Board recognizes the interests of the City 
at large in any substantial change in use of land owned 
by the Vancouver School Board; 

The Board agrees that the first option on any land which 
has been used as a school site for five or more years 
and which the Board wishes to sell, lease or otherwise 
dispose of will, with Provincial Government approval, 
be offered to the City for public use". 


MOVED by Aid. Bowers, 

THAT the communication from the School Board be received. 


- CARRIED UNANIMOUSLY 
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3 . Establishment of Farmers Market 

Under date of August 29, 1973, the President of the United 
Fruit Growers of British Columbia submitted a letter on the matter 
of obtaining sites for a Farmers Market and proposing a Fishermans 
Wharf in the City, and expressing appreciation to the Council and 
the Health Department for advice and assistance given in the past. 

MOVED by Aid. Hard wick, 

THAT the letter from the United Fruit Growers be received and 
the organization be advised that the Pacific National Exhibition 
is looking into the matter of a site for a Farmers Market and 
a Special Committee of Council is studying the establishment of 
a Fishermans Wharf. 

- CARRIED UNANIMOUSLY 

4 . Petition re Civic Services 

The Council noted a letter from the Greater Vancouver 
Apartment Owners' Association, dated August 23, 1973, enclosing 
a petition of 4,000 signatures. The petition requested the 
three levels of government to consider specific matters with 
the City of Vancouver being requested to consider the following: 

"1 . Ensure that garbage removal and police assistance which 
we pay for through taxes contained in our rents, is 
made available to us in the same measure that it is 
to the homeowners. 

2. Ensure that licensing fees on apartments are not 
used for general revenue." 

MOVED by Aid. Bowers, 

THAT the communication from the Greater Vancpuver Apartment 
Owners' Association be received and the matter of garbage removal 
and license fees be referred to the Standing Committee on Finance 
and Administration, and the matter of police assistance be 
referred to the police Commission. 

- CARRIED UNANIMOUSLY 

5 . Four Seasons Site 

The Council noted a request from the Save the Entrance to 
Stanley Park Committee for permission to address the Council 
this day with respect to the proposed plebiscite 
of the former Harbour Park property adjacent to Stanley Park. 

MOVED by Aid. Rankin, 

THAT the delegation be heard at this time and the agenda 
be varied to consider also the report of the Special Committee 
re Harbour Park lands. 

- CARRIED UNANIMOUSLY 

BOARD OF ADMINISTRATION. DEPARTMENT fc OTHER REPORTS (cont'd) 

B. Report of the Special Committee re 

Harbour Park Lands, dated September 6, 1973 

Mr. A. Livingstone, representing the Save the Entrance to 
Stanley Park Committee, addressed the Council and proposed that 
only one question be put to the citizens and that be on the 
purchase of the two blocks. Mr. Livingstone also requested 
that the wording on the ballot be made very clear and that the 
City continue to negotiate with the Federal Government re the 
water lots lease in an effort to obtain the best possible price. 
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BOAIU) OF mi.lM^MtlQRt mPM'tmm h other reports (con:t'd) 

flieport of the Special Committee 

ye Hajboitr Park Lands, Dated Sept. 6, (cant^a j' 

The Council, having heard the delegation, then considered 
the following report as submitted by the Special Committee: 

"Your Special Committee met with officials of Harbour Park 
and Dawson Developments Limited on Tuesday, September 4th 
to discuss a price for the Harbour Park property north of 
Georgia Street between Stanley Park and Ddnman. Mr. Jack 
Poole of Dawson Developments Limited agreed to offer the 
free-hold property and leasehold interests (hereinafter called 
"the property") to the city for his costs of $6,424,200 as 
itemized in the attached statement. 

Your Committee believes that Council should ask for an option 
on this property running to November 1st, 1973 at a price of 
$6,400,000. Your Committee believes that some of the archi- 
tectural fees which have not yet been spent should not properly 
be charged to the purchase price thus bringing the price down 
slightly from $6,424,000 to $6,400,000. 

Your Committee then recommends that two questions be put on 
the October 24th ballot. 

1. That citizens be asked to approve a Money Bylaw to purchase 
the two blocks for $6,400,000 for use as public open space 
with virtually no building except that necessary for park 
purposes . 

2. That citizens be asked to approve a $2,000,000 Money Bylaw 
being a generous appraisal of the net cost to purchase the 
entire two-block property, of approximately fourteen acres, 
and sell back four acres of free-hold land for low profile 
development at approximate West End densities. Such 
development would be confined to the blocks between 
Gilford and Denman Streets and to the half of that block 
adjacent to Georgia Street - leaving the waterfront half 
of that block in public ownership. The value of such 
free-hold land is estimated at $4.5 million to $5 million 

■which would result iti a net cost to the city of less than 
$2 million for the remaining ten acres. 

Your Committee also recommends that the Corporation Counsel and 
City Clerk in conjunction with this Committee, prepare the form 
of question as it should appear on the ballot. " 

MOVED by Aid. Volrich, 

THAT, on October 24, 1973, the citizens be asked to approve 
a money by-law to purchase the two blocks for $6,400,000; 

FURTHER THAT the Corporation Counsel and the City Clerk, 
in conjunction with this Committee, prepare the form of question 
as it should appear on the ballot. 

(amend ed) 

MOVED by Aid. Hardwick, in amendment, 

THAT the electors be polled on October 24, 1973, on the 
following^ basis of questions: 

"Are you in favour of Council maintaining all of the 
property in question for public open space or park? 

OR 

"Are you in favour of a portion of the property being 
otherwise dealt with to recoup a part of the acquisition 
costs?" 

- CARRIED 

(Aldermen Harcourt, Marzari and Rankin voted 
against the motion) 
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gQABSL Qf ^APJaNISTRATION, QSPABTMEMT ^ OTHER REPQ|tTS (cont 'd ) 

Report of the Special Committee re ^ 
Harbour Park LandSji datecj Segt. § {^nt'dj 

The motion, as amended and reading as follows, was put and 
CARRIED: 

"THAT the electors be polled on October 24, 1973, on the 
following basis of questions: 

"Are you in favour of Council maintaining all of the 
property in question for public open space or park?" 

OR 

"Are you in favour of a portion of the property being 
otherwise dealt with to recoup a part of the acquisition 
costs?" 

FURTHER THAT the Corporation Counsel and the City Clerk, 
in conjunction with this Committee, prepare the form of 
question as it should appear on the ballot" 

(CARRIED) 

(Alderman Marzari voted against the motion) 


6. Development Permit Application: 
Sands Motor Hotel 


The Council again considered a development permit application 
with respect to the Sands Motor Hotel, noting a report from the 
the Deputy Director of Planning and Civic Development, dated 
August 10, 1973, on the subject. The report concluded with the 
following recommendation: 

"THAT Council sanction amendment to Development Permit 
Application #55924 as indicated in the applicant's plans 
dated February 9th, 1973, subject to normal development 
permit approval procedures, and 

THAT the Technical Planning Board be so informed". 

A Report Reference was given to the Council by the Assistant 
Director, Community Development, giving the history of the 
application. Delegations were also heard from the following: 

West End Planning Team - against the application 
Mr. Dirassar on behalf of United Equities Limited - 

in favour of his client's application 
West End Community Council (Mrs. Piercey) - against 

the application 
Mr. R. Tyler - against the application 

MOVED by Aid. Volrich, 

THAT consideration of the development permit application 
be deferred and the Corporation Counsel and Director of Planning 
and Civic Development report on what options are available to 
Council in respect of this matter; 

FURTHER THAT the West End Planning Team submit a report 
showing how this application does not conform to the West End 
Guidel ines . 

- CARRIED UNANIMOUSLY 


465 


Begulfer Cjouncil, ISeptember 11, 1973 14 

7. Senior Citizens Highrise: 
2229 Maple Street 


The Council again considered the matter of a proposed 
senior citizens highrise development at 2229 Maple Street, 
noting background information on the application contained in 
the report from the Assistant Director of Community Planning, 
dated August 24, 1973. 

The Council heard the following delegations: 

Mr. Loomer, representing the applicants, Royal 

Canadian Legion (brief filed, in favour) 
Kitsilano Citizens Committee (Mrs. Day) brief filed against 

West Broadway Citizens Committee (Mr. J. Khouri)- against 

Senior Citizens Participating Group: Kitsilano 
(Mrs. C. McLeod)- against 

Mr. D. Gutstein - against 

Mr. Merrick, a member of the Design Panel, clarified the 
position of the Panel in opposing the design. 

MOVED by Aid, Marzari, 

THAT the Technical Planning Board be requested to delay 
approval of this application until the following information is 
obtained from the Central Mortgage and Housing Corporation by 
the Council's Housing Committee: 

(a) relaxation of the 90' setback from the railway track 

(b) extension of the preferential interest rate being 
permitted by C.M.H.C. to the applicants 

FURTHER THAT the appropriate department report on the 
matter of suitable fencing of the property, to be installed 
by the railway company or the City. 

- LOST 

(Aldermen Bowers, Harcourt, Hardwick, Linnell, 
Massey, Rankin and Volrich voted against the motion) 

MOVED by Aid. Rankin, 

THAT the Council instruct the Supervisor of Property and 
Insurance to endeavour to find a suitable site for the applicant 
and, if necessary, the City contribute a portion of the required 
funds to provide the land necessary for a senior citizens 
housing project. 

- LOST 

(Aldermen Bowers, Hardwick, Linnell, Marzari, 
Massey and Volrich voted against the motion) 

MOVED by Aid. Linnell, 

THAT the matter be referred to the Director of Planning 
and Civic Development for report to the next Council meeting, 
taking into account the suggestions made this day. particularly 
in regard to the proposal to close Maple Street at this location. 

- LOST 

(Aldermen Bowers, Harcourt, Hardwick, Massey and 
Rankin voted against the motion) 


Reguliwe (S&tiaoli, s^pt^mb^ ii> 1^73 .jg 

UNTINISHED BUSINESS (coat *■<!> 

Se»nior Citizens Highrise: 
2gSS9 Maple Street (cont'd) 

MOVED by Aid. Hardwick, 

THAT the application of the Royal Canadian Legion with 
respect to this development be approved, subject to the satis- 
faction of the Technical Planning Board in consultation with 
the Design Panel particularly in respect of those matters 
dealing with room design and public space and subject to the 
regular City procedures. 

- LOST 

(Aldermen Harcourt, Marzari, Massey and 
Rankin voted against the motion) 

(A tie vote resulted and the motion was, therefore, declared LOST) 

MOVED by Aid. Hardwick, 

THAT this whole matter be referred to the next meeting of 
Council for further consideration. 

- CARRIED UNANIMOUSLY 

BOARD OF ADMINISTRATION. DEPARTMENT OTHER REPORTS (cont'd) 

C. BOARD OF ADMINISTRATION 

General Report, September 7, 1973 

WORKS AND UTILITY MATTERS 
September 7, 1973 


The Council considered this report which contained clauses 
identified as follows: 


CI . 

1 : 

Microfilming Supplies and Services 

CI . 

2: 

Encroachment Fronting St. Mary's Church 



5251 Joyce Street 

CI. 

3: 

Storm Sewers on 48th Avenue and lane North 



between Dunbar and Collingwood Streets 

CI , 

4: 

Extension of Sewer in Easement, West of 



Picton Street 

CI. 

5a. 

Tender No. 39-73-1: Trucks 

CI . 

5b. 

Propane for Automotive Use 

CI. 

6: 

Improvement of Sight Distance on 33rd Avenue 



at Puget Drive 

CI. 

7: 

Realignment of north curb at 2nd Avenue 



and Columbia Street 

CI . 

8: 

Proposed flare treatment of Kerr Street 


North and South of 49th Avenue 

MOVED by Aid. Volrich, 

THAT the recommendations of the Board of Administration 
contained in Clauses 1 to 5 inclusive and 8 of the above report 
be approved and Clauses 6 and 7 deferred for consideration at 
the next regular meeting of the Council . 

- CARRIED UNANIMOUSLY 

B. BUILDING AND PLANNING MATTERS 
September 7, 1973 

The Council considered this report which contains clauses 
identified as follows: 

CI. 1: Design Procedure - Beautif ication 

CI. 2: Strata Title Application - New Construction 

3150 East 58th Avenue 
CI. 3: Tenders for new #2 and #7 Firehalls 

Guilt 'd ... . . 
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Design Procedure; Beautif ication (Clause 1 ) 

MOVED by Aid. Rankin, 

THAT this clause be deferred for consideration at the next 
regular meeting of the Council, 

- CARRIED UNANIMOUSLY 

Strata Title Application: 

New Construction, 3150 East 58th Avenue (Clause 2 ) 

After considering this clause which sets out details of a 
Strata Title application for a new construction at 3150 East 58th 
Avenue, it was: 

MOVED by Aid. Harcourt, 

THAT the application of Community Builders Ltd., under the 
Strata Titles Act, be approved, subject to application of relevant 
City by-laws. 

- CARRIED UNANIMOUSLY 

Tenders for new #2 and #7 Firehalls (Clause 3 ) 

MOVED by Aid. Rankin. 

THAT the recommendations of the Board of Administration con- 
tained in this clause be approved. _ ^^^^^^^ UNANIMOUSLY 

LICENSES AND CLAIMS MATTERS 
September 7, 1973 

Licenses for Apartment Swimming Pools 

The Council noted this clause which contains a report from 
the Director of Permits and Licenses advising of the Greater 
Vancouver Apartment Owners ' Association protesting the additional 
$100 license fee for apartments which have swimming pool facilities, 
The City Council on December 19, 1972 had approved of this increase 
to recover additional costs of inspections. 

MOVED by Aid. Bowers, 

THAT this clause be received and, therefore. Council's action 
of December 19, 1972 in increasing the license fee, be confirmed. 


- CARRIED UNANIMOUSLY 


FINANCE MATTERS 
September 7, 1973 


The Council considered this report which contains clauses 
identified as follows: 


CI . 

1: 

Health Department - Nutritionist Staffing 

CI . 

2: 

Luncheon - Senior Citizens ' Choir 



'The Gadabouts ' 

CI . 

3: 

Continuation of Temporary Help, Revenue and 



Treasury Division, Finance Department 

CI . 

4: 

Investment Matters (Various Funds) - July, 1973 

CI . 

5: 

City Weigh Scale 

CI . 

6: 

Contingency Reserve Fund 

CI . 

7: 

Request for Leave with Pay to attend 



conf erence 

CI. 

8: 

Request for Grant in Lieu of Taxes on 



Hospital Property 

CI . 

9: 

Grant Request: Canadian Maccabiah 



Games Association Inc. 

CI . 

10: 

Police Planning and Research Section 

CI . 

11: 

Computer System for Tax Billing 

CI . 

12: 

Invitation re Annual Meeting of Canadian 


Council on Social Development in Ottawa 

cont *d . • 
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Finance Matters (cont 'd) 

MOVED by Aid, Bowers, 

THAT the recommendations of the Board of Administration 
contained in Clauses 1, 3, 4, 5, 11 and 12 of the report be 
approved, and Clause 6 received for information, 

- CARRIED 

(Alderman Rankin voted in the negative in 
respect of Clause 11 of the report) 

Luncheon: Senior Citizens' Choir 
'The Gadabouts ' (Clause 2) 


After considering this clause which is a request from a 
senior citizens' choir from Kingston, Ontario for a civic luncheon, 
it was, 

MOVED by Aid, Bowers, 

THAT no action be taken with respect to this request, 

- CARRIED UNANIMOUSLY 

Request for Leave with Pay to 
Attend Conference (Clause 7) 

After considering this clause which is a request for leave 
of absence with pay for a member of the Engineering Department 
to attend a B .C . Provincial Man and Resources Conference in 
Naramata, B.C., it was, 

MOVED by Aid. Volrich, 

THAT Mr. Peter Myrtle, a member of the Engineering Department, 
be granted two days leave of absence without loss of pay to 
attend a B.C. Provincial Man and Resources Conference in Naramata, 
B.C., September 20 to 23, 1973. 

- CARRIED UNANIMOUSLY 

Request for Grant in Lieu of Taxes on 
Hospital Property (Clause 8) 


The Council noted this clause which contains requests of 
the Holy Family Hospital and St. Vincent's Hospital for 
a grant in lieu of taxes on property held for hospital expansion. 
The grant requests are in the amount of $12,227.62. 

MOVED by Aid. Bowers, 

THAT no action be taken with respect to these requests for 
grants . 

- CARRIED UNANIMOUSLY 

Grant Request: Canadian Maccabiah 
Games Association Inc. (Clause 9) 

After considering this clause which contains a grant request 
from the Canadian Maccabiah Games Association Inc., it was 

MOVED by Aid. Bowers, 

THAT no action be taken on the request. 


- CARRIED UNANIMOUSLY 
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Finance Matters (cont'd ) 

Police Planning fc Research Section (Clause 10 ) 

MOVED by Aid. Bowers, 

THAT consideration of this clause be deferred until the 
next regular meeting of Council. 

- CARRIED UNANIMOUSLY 

PERSONNEL MATTERS 
September 7, 1973 

One Day Work Stoppage; July 20, 1973 

MOVED by Aid. Rankin, 

THAT the recommendation of the Board of Administration con- 
tained in this clause be approved. 

- CARRIED UNANIMOUSLY 

PROPERTY MATTERS 
September 7, 1973 

The Council considered this report which contains clauses 


identified as 

follows : 

CI . 

1 : 

Proposed Realignment of Boyd Diversion 



at 22nd Avenue and Renfrew Street 

CI . 

2: 

Lease Renewal: 600 Vernon Drive 

CI . 

3 : 

Sale: N/S 3100 block School Avenue 



between McKinnon and Kerr Streets 

CI . 

4: 

N/S Powell Street between Salsbury 



and Victoria Drives 

CI . 

5: 

S/S 47th Avenue between Dunbar and 



Collingwood Streets 

CI . 

6: 

Lease: N/S 1200 block West 6th Avenue 

CI . 

7: 

S/S Ancaster Crescent, between Fraserview 



and Harrison Drives 

CI . 

8: 

Parks Purchase Program 

CI . 

9: 

Report on Current City Terms re Property Sales 

MOVED by Aid. 

Volrich, 

THAT the 

recommendations of the Board of Administration con- 


tained in Clauses 1, 2, 3, 6 and 7 be approved and Clause 9 
received for information. 

- CARRIED 

(Alderman Marzari voted in the negative in 
connection with Clause 7) 

N/S Powell Street between Salsbury 
and Victoria Drives (Clause 4) 

The Council noted this clause in regard to property on the 
N/S of Powell Street between Salsbury and Victoria Drives and 
gave consideration as to whether a direct sale of the property 
to the adjacent owners should be made. 

MOVED by Aid. Hardwick, 

THAT the East 15,4' of the West 20' of Lot 46 be sold to 
Mr. Eric Yorston for $6,350.00 cash, subject to the following 
conditions : 


4-1% 
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N/S Powell street lietweeik Salebury 
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(«) Donolltion of the burned-out dwellings and sheds; 

(b) Consolidation with his Lot East 30' of Lot li6 to form 
one parcel comprisinR approximately 2,liOO square feet. 
(See Sketch attached); 

(c) Title to East 30' of Lot I46 to be clear of encumbrances; 

(d) Purchaser to pay proportion of 1973 Taxes as if levied, 
registration fees, $50.00 for documentation and $100.00 
towards cost of survey and plans; 

(e) Date of sale — September l5th, 1973. 

FURTHER THAT the West 4,6' of the West 20' of Lot 46 and the 
East 10' of Lot 45 be sold to Giovanni Coletta, Giovanni Cassatini 
and Antonio Minchella for $6,350.00 cash, subject to the following 
conditions : 


Pemplition of the old dwellings; 

(b) Consolidation with their Lot Vfest W of Lot U5 to form 
one parcel comprising approximately 3,285 square feet. 
(See Sketch attached); 

(c) ^ Title -to West Jip' of Lot U5 to bo clear of encumbrances; 

(d) Purchaser to pay proportion of 1973 Taxes as if levied, 
registration fees, $50.00 for documentation and $100.00 
towards cost of survey and plans; 

(e) Date of sale ~ September l5th, 1973. 


- CARRIED UNANIMOUSLY 


Lot E, Block I, District Lot 334: S/S 47th Avenue 
between Dunbar and Collingwood Streets (Clause 5) 

MOVED by Aid, Volrich, 

THAT this clause be deferred for consideration at the 
next regular meeting of the Council. 

- LOST 

(Aldermen Bowers, Harcourt, Hardwick, Linnell, 
Massey and Rankin voted against the motion) 

MOVED by Aid. Linnell, 

THAT the recommendation of the Board of Administration con- 
tained in this clause be approved. 

- CARRIED 

(Aldermen Marzari , Rankin and Volrich voted 
against the motion) 

Parks Purchase Program (Clause 8) 

MOVED by Aid. Linnell, 

THAT this clause be deferred for consideration at the 
next regular meeting of the Council. 


- CARRIED UNANIMOUSLY 


K^iguiar Council, Septeptbf^ 11, 1973 * 


Development Permit Application #64225: 
528 Main Street 


At this point in the proceedings the Zoning Planner 
reported orally to the Council that development permit appli- 
cation No. 64225 had been received for a 4-storey office 
building at 528 Main Street on Lot 6, Block 16, D.L. 196. The 
Zoning Planner recommended withholding the permit under Section 
570 of the Vancouver Charter for a period of thirty days, plus 
sixty days , 

MOVED by Aid. Rankin, 

THAT the foregoing recommendation of the Zoning Planner 
be approved . 

- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION. DEPARTMENT fc OTHER REPORTS (cont'd ) 

D. DEPARTMENTAL GENERAL REPORT 
September 7, 1973 


WORKS AND UTILITY MATTERS 
September 7, 1973 


The Council considered this report which contains clauses 
identified as follows: 

CI. 1: Lane Paving - Traffic Implications 

CI. 2: Additions to Police Department Radio System 

MOVED by Aid. Linnell, 

THAT Clause 1 of this report be received for information 
and the recommendation of the City Engineer contained in clause 2 
be approved. 

- CARRIED UNANIMOUSLY 

BUILDING AND PLANNING MATTERS 
September 7, 1973 


The Council considered this report which contains clauses 
identified as follows: 

CI. 1: Rezoning: S/E corner 22nd Avenue 

and Boyd Diversion 
CI. 2: Building By-law: Board of Appeal 
CI. 3: Rezoning: N/S E. Pender between 

McLean 8e Woodland 
CI. 4: Suite at 2951 East 25th Avenue 
CI. 5: Developme»t Permit Application 

2236 Kingsway 
CI. 6: Development Permit Applications: 

1407 East 41st Avenue and 8320 Oak Street 

The Council noted that delegation requests are made in 
regard to Clauses 2, 4, 5 and 6. 

MOVED by Aid. Harcourt, 

THAT the recommendations of the Director of Planning and 
Civic Development contained in Clauses 1 and 3 be approved and 
Clauses 2, 4, 5 and 6 be deferred pending the hearing of dele- 
gations as requested. 


- CARRIED UNANIMOUSLY 
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Departmental report Ce&ntM) 

FINANCE MATTERS 
September 7, 1973 

The Council considered this report which contains clauses 
identified as follows: 

CI. 1: City of Vancouver - Sun Life Policy 

(Group Life Insurance Policy) 
CI. 2: Business Tax under the Municipal Act 
CI. 3: Analysis of 1973 Property Tax Roll 

for Single Family Residences 

MOVED by Aid. Bowers, 

THAT the recommendation of the Corporation Counsel contained 
in Clause 1 of the report be approved. 

Business Tax under the Municipal Act (Clause 2 ) 

Council gave consideration to this clause which asks the 
City to support the Municipality of Burnaby request to the 
Provincial Government for legislation to allow gross annual 
cost to the tenant for comfortable occupancy of the premises, 
including such items as heating and real property taxes, to he 
the annual rental value when assessing Business Tax. 

MOVED by Aid, Bowers, 

THAT the Vancouver City Council indicate its support to 
the Municipality of Burnaby request for legislation of the 
Municipal Act similar to provisions of the Vancouver City Charter 
in this regard. 

- CARRIED UNANIMOUSLY 


Analysis of 1973 Property Tax Roll 

for Single Family Residences (Clause 3) 

MOVED by Aid. Bowers, 

THAT this clause be received for information and referred 
to the Finance and Administration Committee for report as 
necessary . 

- CARRIED UNANIMOUSLY 

E. Report of Standing Committee on 
Social Services, August 30, 1973 

The Council considered this report which contains clauses 
identified as follows: 

Report of the Family Division Committee 
of the Family and Juvenile Court 
Grant Request: Vancouver Status of Women 
Council, Transition House 

Grant Request: Grand view Youth Programme 
Vancouver Opportunities Programme: Request 
for Classification and Salary Determination 
Neighbourhood Information Centres 
Community School - Bayview Elementary School 
Vancouver and District Public Housing Tenants 
Association Report on Improving Recreation and 
Skill Development in Public Housing Pro.fects 

The Council took action as follows: 


CI , 

1: 

CI . 

2: 

CI . 

3: 

CI . 

4: 

CI . 

5: 

CI . 

6: 

CI . 

7: 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont 'd) 

Report of Standing Committ©© on 
SQfiial Services (cont 'd) 

Grant Request; Grandview Youth Programme (Clause 3 ) 

MOVED by Aid. Rankin, 

THAT the recommendations of the Committee contained in this 
clause be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 

Vancouver Opportunities Programme: 
Request for Classification and Salary 
Determination - 7 positions (Clause 4) 

MOVED by Aid. Rankin, 

THAT this clause be deferred for later consideration pending 
the hearing of -the delegation as requested. 

- CARRIED UNANIMOUSLY 

Community School: Bayview Elementary 
School (Clause 6) 


MOVED by Aid. Rankin, 

THAT the recommendation of the Committee contained in this 
clause be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Rankin, 

THAT Clauses 1, 2, 5 and 7 of the report be deferred for 
consideration at the next regular meeting of Council. 

- CARRIED UNANIMOUSLY 

F. Report of the Standing Committee 
on Housing, August 30, 1973 

The Council considered this report which contains clauses 
identified as follows: 

CI. 1: Public Housing Projects - Administration 
CI. 2: Co-operative Housing 

CI. 3: Revised Draft Lodging House By-law and 
use of Lodging House Operator Permits 

MOVED by Aid. Harcourt, 

THAT the recommendations of the Committee contained in 
Clause 1 of the report be approved and clauses 2 and 3 be 
received for information. 

- CARRIED UNANIMOUSLY 

G. Report of the Standing Committee 

on Waterfront & Environment, August 30, 1973 

The Council noted this report which contains clauses 
identified as follows: 

CI. 1: Floating Offices and other Structures 
and Live- aboards in Vancouver Harbour 
CI. 2: Communication: Bureau of Transit Services 

MOVED by Aid. Linnell, 

THAT the recommendations of the Committee contained in 
Clause 1 of the report be approved and Clause 2 be received for 
information . 

- CARRIED UNANIMOUSLY 


Regulaf Council, Septeftltfer 11, 1^73 


BQARP OF ADMINISTRATtON^ DgI?ARTMIIHT % OTHER REPORTS (^cont'd) 

H. Joint report of Standing Committees on 
Civic and Community Development, 
August 30, 1973 

MOVED by Aid, Volrich, 

THAT this joint report concerning the West End Plan be 
received for information. 

- CARRIED UNANIMOUSLY 

I. Development Permit Application #64060 
for new One-Family Dwelling at 

3561 Point Grey Road 


The Board of Administration submitted the following report 
under date of August 29, 1973: 

The Director of Planning and Civic Development reports as 
follows : 


City Council on July 31st, 1973 resolved in part as follows: 

'THAT the present policy in respect of reporting 
to Council on Development Permits regarding Point 
Grey Road, be continued.' 

A Development Permit Application #64060 has been received 
for the erection of a new One-Family DKelling at 3561 
Point Grey Road. This is in Ar*a-of Triority N'o . 6 as 
established hy Council on July IS-th^ 1969. 

Council on February 6th, 1975 'In Camera' resolved in part, 
that the City do not proceed to expropriate certain proper- 
ties in Areas lA and 2 and that the residue of the Point 
Grey Road Purchase Fund be applied as properties are 
offered for sale. 

Accordingly, your Board RECOMMENDS, unless City Council 
wish otherwise, that the permit should be issued in the normal 
way . 

MOVED by Aid. Linnell, 

THAT the recommendation of the Board of Administration con 
tained in the foregoing report be approved, and therefore the 
permit be issued. 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Hardwick, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT the report of the Committee of the Whole be adopted. 


- CARRIED UNANIMOUSLY 


Regular tSb^mtiil , Septembej: 11, Wf'i 

BY-LAWS 

1. BY-LAW TO AMEND BY-LAW NO. 3575, 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW (Downtown Area) 


MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

The By-law was deemed read accordingly. 


MOTIONS 

1. Allocation of Land for Highway Purposes 
1555 West 8th Avenue 


MOVED by Aid. Linnell, 
SECONDED by Aid. Rankin, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for highway purposes, the following described lands: 

North 10 feet of Lot 22, Block 310, District Lot 526, 
Plan 590; 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for highway purposes; 

BE IT THEREFORE RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
highway purposes, and declared to form and constitute portions 
of highway. 

- CARRIED UNANIMOUSLY 

2. Allocation of Land for Highway Purposes 
1749 S. W. Marine Drive 


MOVED by Aid. Linnell, 
SECONDED by Aid. Rankin, 

THAT WHEREAS the registered owners have conveyed to the City 
of Vancouver, for highway purposes, the following described lands: 

All that portion of Lot 5, Block "F" , District Lot 317, 
Plan 5890; 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for highway purposes; 

BE IT THEREFORE RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
highway purposes, and declared to form and constitute portions 
of highway. 


- CARRIED UNANIMOUSLY 


MOTIONS (cont'd) 

3. Strata Title Application: 
Mr. Tom Leeaphon 


MOVED by Aid. Rankin, 
SECONDED by Aid. Linnell, 

THAT WHEREAS the City Council on August 28, 1973, considered 
a communication dated August 14, 1973, from Mr. Tom Leeaphon who 
submitted, doc\imentation in support of approval to convert, under 
the Strata Titles Act, Apartment at 1468 West 72nd Avenue; 

AND WHEREAS Mr. Leeaphon personally appeared before the Council 
in support of his application; 

AND WHEREAS the Council passed the motion at that time that no 
action be taken on the application; 

THEREFORE BE IT RESOLVED THAT the Vancouver City Council 
formally record its refusal of this application to convert Apartment 
at 1468 West 72nd Avenue, under the Strata Titles Act. 

- CARRIED UNANIMOUSLY 

4, Development Permits and Sign Applications: 
Granville Street Transit Mall 


MOVED by Aid. Volrich, 
SECONDED by Aid. Linnell, 

THAT all development permit applications and sign applications 
for Granville Street, between Nelson and Hastings Streets, be 
referred to the Co-ordinator of the Granville Street Transit Mall 
Project by the Department of Permits and Licenses prior to any 
action being taken, until further notice. 

- CARRIED UNANIMOUSLY 

5. Interim Funds - Special Committee re 
Granville Street Transit Mall 


At the Council meeting on August 28, 1973, when considering 
a report of the Special Committee re Granville Street Transit Mall, 
the following motion was passed: 

"THAT interim funds of $1,000 be approved for miscellaneous 
contingency items incidental to the planning of the mall, 
the disbursements therefrom to be jointly on the approval 
of the City Engineer and the Committee, and further, 

THAT the Chairman be requested to submit a budget to Council 
in the near future in respect of further requests for funds 
for matters relating to the planning of the mall". 

MOVED by Aid. Volrich, 
SECONDED by Aid, Linnell, 

THAT the foregoing resolution be amended by adding the word 
"Co-ordinator" after the word "Committee" in the first paragraph. 

- CARRIED UNANIMOUSLY 

ENQUIRIES AND OTHER MATTERS 

Alderman Hardwick - referred to the lack of enforcement 

Illegal Parking on Private to prohibit cars illegally parking 

Properties: P.N.E. on private property in the vicinity 

of the P.N.E. 

The Chairman directed that the 
appropriate departments look into 
this matter. 

The Council adjourned at approximately 5:20 p.m. 


The foregoing are Minutes of the Regular Council meeting 
of September 11, 1973, adopted on September 18, 1973. 
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Board of Administration, September 7, 1973 


(WORKS - 1) 


WORKS & UTILITY MATTERS 
CITY ENGINEER'S UeP^W 


RECOMMENDATIONS 

The following is a report of the Board of Administration: 

1. Account Code No. 80Q2/384- - Microfilming Supplies and Services 

"The appropriation of $10,000 in the above noted account is now fully 
expended. The appropriation for 1973 was reduced during budget consolidation 
from $11,500 (which was the previous appropriation in years 1972 and 1971) to 
$10,000. 

The purpose of this account is to provide the materials necessary to 
maintain the microfilming program for plans and technical records, undertaken 
by the Engineering Department on behalf of the three participating departments 
of Engineering, Planning & Civic Development and Permits & Licences. The 1973 
annual share of the first two of these departments has been completed and the 
share of the latter is now undeivay. Because the microfilming operational 
staff has been increased and reorganized, much more rapid progress is now being 
achieved in reducing the backlog of records for which the joint departmental 
program was established by Council. The full amount of $11,500 which was esti- 
mated for 1973 will, therefore, be necessary in order to utilize this staff and 
facilities to full capacity for the remainder of the year. 

The other appropriations in this series of accounts do not contain funds 
which would be available for transfer. The Comptroller of Accounts advises 
that sufficient funds can be provided from Contingency Reserves. 

I therefore, RECOMMEND that the amount of $1,500 be appropriated from 
Contingency ^serve Fund and transferred to Account Code No. 8002/384, 
'Microfilming Supplies and Services'." 

Your Board RECOMMENDS that the foregoing be approved. 

2. Encr^chment Fronting St. Marys Church at 5251 Joyce Street 

"An application has been received for an encroachment onto City 
property with brick paving fronting St. Mary's Church at 5251 Joyce Street. 

I RECOMMEND that this application be approved subject to the Encroach- 
ment By-law and the annual fee be nil." 

Your Board RECOMMENDS that the foregoing be approved. 


3. Storm Sewers on 48th Avenue and Lane North Between Dunbar and Collingwood 


"The properties on the block bounded by 47th Avenue, 48th Avenue, Diinbar 
Street and Collingwood Street are not served by storm sewers. Storm sewers 
are required as part of our continuing program. 

The estimated cost of this work is $35,000. 

I RECOMMEND that $35,000 be appropriated from Sewers Capital Budget 
Account 118/7906, 'Miscellaneous - Unallocated' in order that this storm sewer 
construction may be done." 

Your Board RECOMMENDS that the foregoing be approved. 


4. Extension of Sewer in Easement, West of Picton Street 

"The City has attempted at various times in the past (without success) 
to acquire an easement for sewer purposes from the property at 4565 Picton 
Street. The necessary easement has now been obtained. In order to serve 
four properties on the west side of Picton Street which are still using 
septic tanks, twin sewers should be extended through the easement, west of 
Picton Street between Kings Street eind Wellington Street at this time. 
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Clause 4 cont'd 


The estimated cost of this sewer construction is $5,000.00. 

I RECOMMEND that $5,000.00 be appropriated from Sewers Capital Budget 
Account 118/7905, 'Pollution Control-Unallocated' in order that this sewer 
construction may be done." 

Your Board RECOMMENDS that the foregoing be approved. 
Tender No. 39-73-1 - Trucks 


Tenders for the above were opened by your Board on 28 May, 1973, and 
referred to the City Engineer and Purchasing Agent for report. The 
officials concerned report as follows: 

"A working copy of the tabulation is on file in the office of the 
Purchasing Agent. 

Bid Numbers refer to the relative position of the bids in ascending 
order of price. 

Funds for these purchases are provided from the Truck Plant Replacement 

Fund. 

Item No. 13 - 32,000 G.V.W. Conventional Cab & Chassis 
Three bids were received. 

The optional price for propane conversion was requested in order to 
evaluate the economics of propane now that the road tax on propane has been 
reduced. The cost of an engine conversion from the recommended bidder Is 
$433.97. The expected fuel cost saving Is 3c per gallon (Including fueling 
facilities) and these trucks will require 2,500 gallons per year each. The 
fuel cost savings of $75.00 per year will offset the extra cost of the 
propane option over the life of the truck. However, additional benefits 
can be expected from using propane fuel as listed below. 

(1) Added pnglne life as propane does not create as many engine deposits 
as Rasoline. 

(2) Hodueod miiiritf>nHnc«,» us propane converted engines do not require 
e>mlsslon control devices due to the clean burning nature of the tuel. 

We RECOMMEND acceptance of the low bid (Bid No.l) from Musgrove Ford 
for fourteen (1^) Ford Model LN800 Conventional Cabs & Chassis c/w propane 
converted engine at a total cost of $144,927.58 (10 including F.S.T. at 
$10,175.76 plus 4 excluding F.S.T. at $9,273.60 plus $433.97 each for optional 
propane conversion). 

The 5% Provincial Sales Tax is Included In all prices shown In the 
report and In the tabulation." 

Your Board RECOMMENDS that the recommendation of the City Engineer and 
Purchasing Agent be approved, subject to a contract satisfactory to the 
Corporation Counsel. 

INFORMATION & RECOMMENDATION 
b. Propane for Automotive Use 

The City Engineer, reports as follows: 
"INTRODUCTION 

The purpose of this report is to provide information to Council de- 
scribing the ongoing study the Engineering Department has been carrying out 
on the use of propane as an automotive fuel. This report has been delayed 
to take into account the changes made in a recent Bill passed in the spring 
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session of the B.C. Legislature, which reduced road tax by 7(p per gallon. 
Tbe reduction in road tax significantly lowers the operating cost of propane 
powered vehicles, and is reflected in all figures sh«wn below. A technical 
report on this subject, prepared in 1969, and a recent supplement to that 
report are on file in the Board Offices. 

HISTORY 

As a result of our previous studies. Council approved the Engineering 
Department carrying out a test program to evaluate propane operation in our 
fleet. We have operated a 25 cubic yard refuse truck and a 6 cubic yard 
dump truck on propane fuel, and have made regular comparisons of these units 
to similar units powered by gasoline engines. This data and literature 
information have led us to conclude that propane fuel can be used success- 
fully in at least part of our operation. 

For trucks in high mileage service the life time fuel cost savings due 
to the reduction in propane fuel costs approximately balance the cost of the 
propane conversion. Also, there are two factors which may give propane a cost 
advantage over gasoline as a fuel; an extended engine life, and an expected 
increase in the cost of future gasoline engine maintenance. 

Using propane in an engine results in clean engine oil, reduced engine 
wear, and a somewhat longer vehicle life. 

With more stringent pollution control standards and more elaborate 
emission control equipment now required on gasoline powered vehicles, the 
Engineering Department expects the new gasoline vehicles to cost substantially 
more to maintain and operate than the vehicles used in the comparison. 

POLLUTION CONSIDERATIONS 

Many agencies have carried out extensive studies on the pollution 
impl icat;ions of various fuels. These studies are occasionally contradictory, 
but the following conclusions seem generally accepted: 

1. Both propane and diesel are superior to gasoline from an air pollution 
viewpoint. 

2. Propane is preferable to diesel from an odor standpoint, although 
the odor of fuel is an aesthetic rather than an air pollution factor. 


The primary effort by manufacturers in pollution control has been to 
improve the performance of gasoline fuelled engines. As a result, the per 
formance of gasoline fuelled engines with pollution control devices will me 
Federal requirements. Propane and diesel engines meet the present Federal 
Emission Standards without the need of pollutuon control devices but will 
require some pollution control accessories to meet future standards (i.e. 
post 197^). 


Existing Fleet 

At the present time the Engineering Department is using economic justifica- 
tion or special circumstance to determine what fuels will be used in automotive 
equipment. The classes of vehicles and their fuel types for the City of Vancouver 
(including Park Board) are listed in the following tables: 


Description 

Diesel 

Gas 

Propane 

Electric 

Trucks over -40,000 G.V.W. 

52 

28 

1 

* 


Trucks less than 40,000 G.V.W. 


366 

5 


Mobile Equipment & Compressors 

114 

27 

(all Park Board) 

6 

21 

Cars (including Police) 


252 
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tb« propane powered unite are listed belowi 


Description 

Number 

Four yd, dump truck 

1 

25 yd. rear loader packer 

1 

3 cu, yd, street sweepers 

3 

Zamboni ice conditioners 

3 

Fork lift trucks 

4 


Economics of Converting to Propane 

At the present time a fuel change is considered for any vehicle if the new 
fuel will result in lower lifetime costs. In the case of propane, where fuel 
consumption and maintenance costs are similar to gasoline, the decision reduces 
to whether the ^rehicle being converted puts on enough mileage so that the fuel 
cost saving with propane will pay for the cost of conversion to use propane. 

Seven groups of automotive equipment were analysed for conversion to pro- 
pane from gasoline or diesel and the results are tabulated below. 


( 

Description of Vehicle Group 

Number of 
Vehicles 
in Group 

Added 
Yearly 
Cost Per 
Vehicle 

Yearly Added 
Cost of 
Propane 
Conversion 
in Group 

All Police Department Vehicles 

147 

$ 113 

$16,700 

All City Hall Pool Vehicles 

100 

$ 62 

$ 6,200 

City of Vancouver Pickups and Panels 
(250-300 cubic inch engines) 

109 

$ 46 

$ 5,000 

City of Vancouver Service and 3-yard Dumps 
(300-350 cubic inch engines) 

100 

$ 33 

$ 3,300 

City of Vancouver 4-Yard Dumps and 
Large Service 

(350-400 cubic inch engines) 

60 



• 

Sanitation Packer Fleet 
(conversion from Diesel) 

72 

$ 225 

$16,200 

Tandem Axle Dump Truck Fleet 
(converted from Diesel) 

14 

$ 385 

$ 5,400 

TOTAL ADDITIONAL YEARLY COST OF CONVERTING 
(OTHER THAN HEAVY EQUIPMENT) TO PROPANE 

ALL CITY AUTOMOTIVE 

$52,800 






As can be seen, only one class of vehicle (4-Yard Dump Truck group) 
can be converted without cost increases. The 1973 Truck Replacement Program 
includes replacement of 14 4-Yard Dump Trucks. The cost of propane conver- 
sions was requested for these trucks and all other gasoline powered trucks 
on the Truck Tender which was opened by your Board on May 28, 1973. A 
report to City Council recommends that these 14-4 cu. yd. dump truck 
chassis be pjrchassed equipped to burn propane fuel* - 

Our present policy is to purchase units using the fuel which provides 
ninimum cost to the City, since all units being sold meet legislated air 
pollution control standards. However, where diesel or propane Aiits can 
be purchased without significant increases in vehicle costs, these lower 
pollution fuels will be purchased. Because a propane powered engine is 
a gasoline engine converted to burn propane, the size of engine available 
is limited to • the size of, gasoline engine that can be obtained. Therefor 
n some applications, propane engines are not large enough and diesel engines 
are presently the only choice. 

Your Board and the City Engineer submit the above report for 
INFORMATION and -RECOMMENDS that continuation of the policy outlined 
above be approved." 
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RECQMMENDAflON-S ; 

6, Improvement of Sight Distance on 33rd Avenue 
^t Puget Drive 

The City Engineer reports as follows: fOR COUNCIL ACTION SEE PACF(<:) '^2^ 

"At the present time there is inadequate cross vision between 
motorists north-south on Puget Drive and those west boxind on 33rd Avenue. 
Because of the 'hump' condition on 33rd Avenue, immediately east of Larch 
Street, small cars or vehicles travelling slightly over 30 m.p.h. can be in- 
volved in an accident due to this inadequate cross vision. The continuing 
angle accident frequency at this location points out the need for remedial 
treatment. The existing sight distance restriction at this intersection can 
be eliminated by redesign and reconstruction of the west bound approach to 
33rd Avenue and Puget Drive. 

The estimated cost of adjusting the strip pavement to alleviate 
this condition is $9,000. Funds are available for this work in Account No. 
148/7907 - 'Commercial and Industrial Streets - Unallocated.' 

I RECOMMEND that:- 

(a) The City Engineer be authorized to reconstruct the intersection of 
33rd Avenue and Puget Drive. 

(b) Funds in the amount of $9 ,000 be appropriated from Account Number 
148/7907 - 'Commercial and Industrial Streets - Unallocated.'" 

Your Board RECOMMENDS the foregoing recommendation of the City 
Engineer be adopted. 


7, Realignment of North Curb at 2nd Avenue 
and Columbia Street 

FOR COUNCIL ACTION SEE PACE(S) "^-^^ 
The City Engineer reports as follows: " 

"On October 17th, 1972, City Council adopted the recommendation 
of the City Engineer to widen the south side of 2nd Avenue at Columbia Street 
in order to provide continuity of the 3 traffic lanes eastbound on 2nd Avenue. 
This work was undertaken and completed in early Spring 1973. A result of this 
widening has been to increase pedestrian apprehension to cross 2nd Avenue due 
to the increased crossing distance. This has been reflected by the number of 
recent requests for a pedestrian activated signal to be installed at this inter- 
section. 

Reduction of the crossing distance to the original width can be 
achieved by relocation of the north curb and without any reduction in the 
present east/west vehicle capacity. Further, if a traffic signal is installed 
at 2nd Avenue and Columbia Street, the vehicle delay time would be reduced and 
minimized by a shorter crossing distance. 

The estimated constiniction cost of this improvement is $6,500. Funds 
for this work are available in Account No. 14-8/7907 - 'Commercial and Industrial 
Streets - Unallocated' . 

I RECOMMEND that: 

The City Engineer be authorized to construct the realignment of north 
curb of 2nd Avenue at Columbia Street. Funds for this work bo appropriated 
from the Streets Capital Budget Account Code No. 14-8/7907 'Commercial and 
Industrial Streets - Unallocated'." 

Your Board RECOMMENDS that the foregoing recommendation of the 
City Engineer be adopted. 
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Proposed Fl are Treatment of Kerr Street, 

North and South of k9t h Avenue 

1 

The City Engineer reports as follows: 

"The North-South surface on Kerr Street is a 20' wide (two lanes) 
paved strip. The East-West surface on ^9th Avenue is a 46' wide (4 lanes) 
pavement with curbs and gutters. 

The increased traffic volume at this intersection necessitates the 
installation of a traffic control signal. 

It is anticipated that the signal installation will be in operation 

in September 1973. In order to facilitate the approach to this intersection, 
it is proposed to widen the pavements on Kerr Street by flare treatment to 
provide 2 traffic lanes on Kerr Street in each direction. 

I RECOMMEND that flare treatment be constructed at the above location 
at an estimated cost of $7,600. Funds are available in the 1972 Capital Budget 
Account No. 148/7907 'Commercial and Industrial Streets - Unallocated'." 

Your Board RECOMMENDS that the foregoing report of the City Engineer 
be approved. 
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BUILDING & PLANNING MATTERS 
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RECOMMENDATION 


1. 


Design Procedure - Beautif ication 


The Director of Planning and Civic Development reports as 
follows : 

"The report of May 18, 1973, on work priorities and staff 
requirements of the Planning Department, approved by Council on May 29, 
1973, noted that in the case of the Beautif ication Section, a further 
report on the operations of this section was in preparation and would 
be submitted separately. 

Staff resources of the Beautif ication Section of the Civic 
Development Division are over-extended at this time. The section is at 
present staffed on a permanent basis by; 


Until recently, the basic resources noted above have been supplemented by 
consultant help for the actual preparation of the designs for beautification 
projects. The basic permanent staff have had the responsibility of co-ordinating 
the work of the consultants with the merchants and owners and with other City 
departments, and then for ensuring with the Engineering Department that the 
designs prepared by the consultants are translated into working drawings by that 
Department, into legal agreements by the Law Department, and finally into the 
ccmpleted project under the supervision of the Engineering Department. 

As a result of experience, we have concluded that this system is not satisfactory 
and leads to some repetition and, in some cases, a waste of time. The nature of 
this type of operation involves considerable discussion with merchants, the 
City Engineering Department and possibly other groijps, and inevitably, a 
considerable amount of staff time is involved. Consultants on three recent 
projects, Broadway West, Kerrisdale and Maple Tree Square, have been required 
to spend more time than the budget allowed for and, in fact, have operated at 
a loss and in three out of four cases have withdrawn before the project has 
been con^jleted. 

It seems, therefore, that the most appropriate way of operating is to have the 
main design effort and co-ordination effort carried out by staff and to use 
limited consultant input, thus taking best advantage of the higher cost of 
consultants' time. 

The present policy of cost-sharing with the merchants is that: 

(a) The Preliminary Design (Phase I - essentially a promotional phase) is 
shared 50/50 with the merchants and they were required to collect and 
pay over to the City their share (approximately $2,500 - $5,000) prior 
to commencement of the work. City share provided from the Revenue 


(b) The Detailed Design (Phase II) was shared 50/50 on the same basis as 
(a) above. However, this became difficult to administer and the 
procedure was changed to the cost of the Detail Design being charged 
to the Capital Budget and the Property Owners' share was recovered 
as part of the Local Improvement Charge. 


One Planner II 
One Planner I 

One Planning Assistant III 


and on a temporary basis by: 


One Planner I (the salary for the vacant Director of 
Planning position being the source of funds for 
this position.) 


Budget . 
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The proposed change in policy of cost-sharing for future projects is to eliminate 
the sharing by the merchants in the Preliminary Design (Phase I) . The amount 
involved (approximately $2,500 - $5,000 merchants' share in previous projects), 
is not considered significant con^jared to the overall cost of any one project. 

The Phase I proposals in the past have been fairly well developed design proposals 
which were then used as a selling point with the merchants and property owners. It 
is our intention to vary this somewhat in future projects, particuarly as we are 
likely to get into other planning efforts in the areas and not straight cosmetic 
beautification project. This is likely to involve more discussion with illustrations 
of the type of thing that can be done, rather than a design developed for the 
particular area in question. The cost of this promotional activity is likely 
to be less than under the previous arrangements. 

It is proposed that when a project reaches the Phase II - Detail Design stage, a 
report will be forwarded to City Council requesting approval of proceeding with 
the project and requesting an appropriation of Beautification Capital Funds for 
the design costs. All Beautification staff costs, as well as any consultants 
fees incurred on the Detail Design will then be charged to these funds. If 
the project proceeds through to construction, then the Detail Design costs will 
become part of the capital cost of the project to be shared by the property owners 
and the City. 

The above proposed changes have the effect of not requiring any funds for future 
projects from the local merchants except their share of the Local Improvement 
costs, which includes the Detail Design costs. 

Anticipating this sort of arrangement, and because of the uncertain status of 
some of the projects, the present staff has undertaken detailed design work on 
the Broadway West project and, to a lesser extent, on the Chinatown project. 
This work would normally have been done by consultants. The estimated design 
cost for Broadway West is $10,000. It is recommended that expenditures on 
this project be transferred to the Beautification Capital Funds from Revenue 
Budget . 

An additional load on this part of the Planning Department has been greater 
activity on the part of the Design Panel and greater emphasis on work associated 
with the Historic Area and the Historic Area Advisory Board. 

The status of beautification projects is as follows: 

1. Maple Tree Square - virtually complete, except for the inevitable and 
continuing follow-up and apparently never-ending minor details. 

2. Blood and Trounce Alley - construction commenced June 18, 1973 and will 
require a fairly continuous input. 

3. Kerrisdale - commencement of local improvement procedure is imminent. It 
will require fairly continuous effort when construction commences. 

4. Hastings Street - construction started at the end of August 1973 and, for 
the subsequent 16 weeks, will require constant attention. 

5. Broadway West - just about to commence detailed design stage prior to 
submission of local improvement. 

6. Chinatown - design discussion stage and will require substantial input in 
the next little v^ile. 

7. Water Street - we should be starting detailed design work on the next stage, 
having got general agreement of merchants and property owners to a scale of 
development. In this case, it is proposed to use limited consultant services 
in addition to our own staff. (A report dealing with East Gastown, Water 
Street, and related matters, will be before Council within the next four 
weeks . ) 
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Future projects are: 

8. Carrall Street - connection between Maple Tree Square and Chinatown should 
proceed ijranediately after Water Street. 

9. Alexander Street and Cordova Street should proceed concurrently with Carrall 
Street, as part of a continuous process. 

10. Commercial Drive - very preliminary discussions with the Chamber of Commerce, 
but it has to be regarded as a possibility. 

11. Dunbar - very preliminary discussions with Merchant's Association. 

12. In addition, various design-oriented projects have come the way of the 
Beaut ificat ion Section as follows: 

(a) Development of CPR right-of-way for park purposes. 

(b) Waterfront development activity associated with Gastown, such as the 
Marathon Realty development of the north side of the 100 Block on 
Water Street. 

(c) Development and production, for public information, of controls and 
guidelines for the Gastown-Chinatown area and other beaut ificat ion 
areas . 

(d) Development, association and/or corroboration with Vancouver Heritage 
Board. 

Detailed estimates of the time requirements are attached as y^pendix A. We 
believe that the projects on hand and contenplated , assuning that only a proportion 
of the latter materialize, will occipy the resources of two additional Planner I's 
for a period of at least two years. 

As noted earlier in the report, the Beaut ificat ion Section has at the present time 
one extra staff member, whose tenure is limited. The two extra positions would 
include this position. 

RECONMENDATIONS 

1. THAT the temporary Planner I position be confirmed as permanent and one 
additional position (maximum Planner I be established subject to availability 
of applicants) to terminate on December 31, 1975. (The classifications are 
recomnended by the Director of Personnel Services and concurred in by the 
Business Manager of the V.M.R.E.U.) 

2. HIAT the Director of Planning and Civic Development report back in September, 
1975 with a view to determining \rfiether these two positions would be extended 
for a further period of time based on the work load of the Beautification 
Section and the number of projects under way at that time; 

3. THAT the change in policy of cost -sharing to eliminate the merchants' sharing 
of the Preliminary Design be approved. 

4. THAT furniture, equipment and supplies, as shown on /^pwidix B, be purchased 
at an estimated cost of $4,385, and that the funds be provided from 
Contingency Reserve, 

5. THAT an appropriation of $10,000 be set up in the Beautification Capital 
Fund to provide for the Detail Design work for the Broadway West project 
and expenditures to date be transferred frtwi the Revenue Budget Account. 


Your Board RECOMMENDS that these recommendation of the 
Director of Planning and Civic Development be approved. 


Carrall Street, Alexander Street and Cordova Street were covered, 
as far as Phase 1 activity is concerned, in the Restoration Report 
and to this extent are not completely new projects. 


INFORMATION AND CONSIDERATION 


2. Strata Title Application - New Construction 

3150 East 58th Avenue 


The Board of Administration submits the following report of 
the Director of Finance and Deputy Director of Planning: 


The Board of Administration, under date of July 13,1973, 
submitted a report respecting an application from Community 
Builders Ltd. for approval of Strata Title re construction 
of a condominium at 3150 East 58th Avenue, a project 
commenced two years ago. 

City Council at its meeting of July 17, 1973 passed the 
following motion: 

"THAT this application for approval under the Strata 
Titles Act be approved subject to regulations passed 
by the Vancouver City Council on June 26, 1973". 

Community Builders Ltd. have now submitted a prospectus to 
the Director of Planning related to the new condominium on 
Lot 13, D.L. 334 and named "Highgate" at 3150 East 58th 
Avenue, in Vancouver. This property was sold to Community 
Builders Ltd. by the City for the purpose of a townhouse 
development in accordance with the approved plan for 
Champlain Heights. 

Regulation 2 of the Strata Title Regulations approved by 
Council, applicable to new buildings is quoted as follows: 

"Applications shall be accompanied by a prospectus 
which shall outline to potential purchasers, 

a) the true interest on any financing 

b) any bonusing of financing 

c) details of a management contract and monthly 
servicing 

d) taxes and all other costs 

The prospectus shall also contain provisions with regard to 
facilities under a Strata Corporation, e.g. recreation rooms, 
swimming pools, parking garages. If these are not to be 
the common property of the Corporation, it shall be stated. 
This prospectus shall be reviewed by the Director of Finance 
and the Director of Planning and Civic Development who shall 
report to Council on the results of their examination." 

Regulation 3 of the Strata Title Regulations approved by 
Council, is quoted as follows: 


"The applicant shall, at his expense, be required to 
file a declaration by a qualified consultant such as 
an Architect or Engineer, who is acceptable to the 
City Building Inspector, that the building is of 
reasonable quality for the age of the building. In 
this regard, quality would include the state of repair, 
general workmanship and favourable comparison with the 
standards as set by Central Mortgage and Housing 
Corporation. The Consultant's report shall then be 
reviewed by the Permits and Licenses Department which 
will make such further comment to Council as may be 
required. " 


Cont'd 
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We have reviewed the prospectus and find that it states the 
following : 

a) the true interest on any financing 

First mortgage financing available to purchasers is 
5 year term, 30 year amortization, NHA insured 
mortgage bearing interest at 9%. Second mortgage 
financing is available to eligible purchasers from 
the Government of British Columbia. 

NOTE: We have a confirming letter from CMHC that the 
financing is through an approved lender with 
the loan being insured under the National 
Housing Act. 

b) any bonusing of financing 

The prospectus states that there is no bonusing of 
financing . 

c) details of a management contract and monthly servicing 

The prospectus states that a copy of the management 
contract with Strataco Management Ltd. to manage the 
common property and affairs of the owners is attached 
to the prospectus and further estimates the monthly 
maintenance charges as follows: 

2 bedroom townhomes $26.65 

3 bedroom townhomes $28.75 

4 bedroom townhomes $30.85 

The prospectus further states that the monthly maintenance 
charges include complete exterior maintenance, including 
landscaping, repairs and painting, garbage collection, 
water rates, snow removal, cleaning and maintenance of 
pool, saunas, exercise room and recreation room, a full 
time resident caretaker, complete exterior insurance 
coverage, and professional property management. 

d) taxes and all other costs 

The prospectus estimates monthly property taxes, assuming 
the purchaser is eligible for the Provincial Home Owner 


Grants, as follows: 

2 bedroom townhomes $50.00 

3 bedroom townhomes $58.00 

4 bedroom townhomes $62.50 


e) common property of the Strata Corporation 

Indoor swimming pool, men's and women's saunas, fully 
equipped exercise room, recreation room and 2 children's 
adventure playgrounds are all common property of the 
Strata Corporation. Balconies, carports and sundecks 
are also common property, but under the By-law of the 
Strata Corporation the owner of each strata lot has 
the exclusive right to the use of the balcony, carport 
and sundeck adjoining his strata lot. 


With respect to regulation No. 3 above, the applicants 
have submitted a letter from Central Mortgage and 
Housing Corporation which delcared: - "The design and 
Construction of the units complies with the require- 
ments of the Canadian Code of Residential Standards of 
the National Building Code of Canada." This declaration 
is acceptable to the City Building Inspector. 

Your Board submits the above report for Council ' s 
INFORMATION and CONSIDERATION. 

RECOMMENDATION 

3, Tenders for new #2 and #7 Fireballs 


The Director of Permits and Licences reports as follows: 

•The Council, on August 14, 1973, approved the following recommendations 
of the Director of Permits & Licences, as contained in the Board of 
Administration report dated August 13 in respect of construction of 
Firehalls if2 and #7: 

Recommendati on ; " 

1. That Council approve the estimates. 

2. That Council provide the necessary additional funds to complete 
the two Firehalls, amounting to $20,333. These funds to be 
allocated from Unallocated 1973 Supplementary Capital Budget 
Funds. 

3. That Council accept the low tenders of Smith Bros & Wilson, Ltd. 
for construction of the two Firehalls and enter into a contract 
for an amount equal to the sum of the two tenders, ($352,303 + 
$283,140 a $635,443), such contract to be to the satisfaction 

of the Corporation Counsel. 

4. That Council authorize the City Treasurer and Collector to return 
the Bid Bonds to the unsuccessful bidder. 

Recommendation 3 was in error in that Smith Bros. & Wilson, Ltd., had 
submitted a combined tender for construction of both Firehalls in the 
amount of $627,443, which is $8,000 less than the total of the separate 
bids. It is therefore recommended: 

(a) That Council accept the low tender of $627,443 of Smith Bros. & 
Wilson, Ltd., for construction of the two Firehalls, and enter into 
a contract with them, such contract to be to the satisfaction of the 
Corporation Counsel, 

(b) That Council provide the necessary additional funds to complete 
the two Firehalls, amounting to $12,333. These funds to be allocated 
from Unallocated 1973 Supplementary Capital Budget Funds, 

(c) That Council resolution of August 14, 1973, be amended accordingly." 

Your Board RECOMMENDS that the foregoing RECOMMENDATIONS of the Director of Permits 
and Licences be adopted. 


FOR QO'Jmi ACTION SEE PAGE(S).^^£:..l 
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T.Tfet^m^s for Apartment Swimming ruuls 


The Director of Permits & Licenses reports as follows: 


"A letter dated August 10, 1973 » has been received from the 


Greater Vancouver Apartment Owners' Association protesting the 
additional $100.00 license fee for apartments which have a swimming 
pool. 


On December 19, 1972, City Council approved a 
Recommendation from the Director of Finance, 
Medical Health Officer and the Director of 
Permits and Licenses that the license fee for 
an apartment building be increased by $100.00 
per year where the apartment building contains 
swimming pool facilities. The additional $100.00 
license fee referred to was established to re- 
cover the additional cost of inspections 
carried out by the Health Department in making 
periodic tests of the water quality and condition 
of the pool for the protection of the residents. 
It should be noted that all license fees are 
designed to recover all the City's costs related 
to any type of inspection of licensed businesses." 


Your Board submits the foregoing report of the Director of Permits 
& Licenses for the INFORMATION of Council. 


FOR COLTICIL ACTlCr-3 SEE PAQEiS] Jf£.L 
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FINANCE MATTERS 

RECOMMENDATION 

1 . Health Department - Nutritionist Staffing 

Your Board has received the following report from the 
Administrative Analyst: 

"NUTRITIONIST - STAFFING 

The currently established positions of Nutritionist are: 

Providing City wide service through Health Units - 

Nutritionist II 1 
Nutritionist I 1 

Attached to Department of Welfare & Rehabilitation - 

Nutritionist I 1 

Providing services to the Children's Aid and 
Catholic Family Services - 

Nutritionist I 1 

Part of the cost of the two Nutritionists giving general 
service through the Health Units is recoverable from the 
School Board. 50% of the cost of the Nutritionist att- 
ached to the Department of Welfare & Rehabilitation is 
recoverable under C.A.P. 

100% of the cost of the Nutritionist providing service to 
the Children's Aid Society and Catholic Family Services 
is recoverable from these agencies. 

Comment : 

The records of the Nutritionist I on general City service 
show that, based on 40 half-day sessions per month, her 
monthly program is: 

Health Unit #1 
Health Unit #4 
General Community 
Programs 
Total program 
sessions - 

Program Planning, 
etc. - 

Total: 

The program includes classes for expectant parents, classes 
at Child Health Centres, teaching others of pre-school child- 
ren, geriatric programs and 10 sessions per month of school 
programs . 


8 half-day sessions per month 
II II II II II 

g II II II II II 

32 
8 

40 half-day sessions per month 


The Nutritionist II provides programs at Units 2, 3 and 
5, prepares and appears on radio and T,V. programs and 
meets with community groups at an average rate of 9 sessions 
per month, in addition to supervision of the work programs 
of the 3 Nutritionists I. 


The programs at Units 2, 3 and 5 are not on a regular 
basis, but the demand for such programs and the success 
of the regular programs undertaken at Health Units 1 and 
4, indicate that one more full-time Nutritionist I posi- 
tion should be established. This, however, will be an 
increase in the level of service. 


I recommend that a Nutritionist I position be established 
on a full-time basis. The estimated cost for 1973, in- 
cluding provision of a desk and chair, is $3,097, and for 
a full year the cost is estimated at $11,140 (subject to 
some participation by the Vancouver School Board) . 


ESTIMATE OF COST 


Nutritionist I 


19 73 Annual 


P.G.22 ($822-986) comm. Oct. 1/73 $2,466 $ 9,864 

Fringe benefits 10% 246 986 

Auto allowance $25 per month 75 300 

$2,787 $11,140 

1 - Desk and Chair 310 

Totals: $3,097 $11,140 


REPORT OF THE DIRECTOR OF PERSONNEL SERVICES 


The Director of Personnel Services has reviewed the duties 
and responsibilities of the new position and endorses classi- 
fication as stated by the Administrative Analyst. 


RECOMMENDATIONS 

It is recommended that: 

1. One (1) Nutritionist I position be established 

effective when filled, to provide additional services 
at Health Units 2, 3 and 5 and auto allowance be 
granted on the regular basis. 


The funds for 1973 estimated at $3,097 be provided 
from Contingency Reserve. 


NOTES 


1. The Comptroller of Accounts advises that funds as 
required in this report are not available within the 
departmental budget but can be provided from Contin- 
gency Reserve. 

2. This report has been discussed with the Business 
Manager of the Vancouver Municipal and Regional 
Employees' Union who agrees with the recommendations. 
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CONSIDERATION 

2. Luncheon - Senior Citizen's 
Choir 'The Gadabouts' 


The City Clerk reports as follows: 

"A letter has been received from 'The Gadabouts' a 
Senior Citizen's Choir from Kingston, Ontario, advising 
the City that their group comprising 45 persons will be 
visiting Vancouver on September 24, 1973. 

This group is requesting the City provide a meal 
for them on September 24, 1973 at 4:00 p.m. and also would 
be very pleased if it would be possible for an official 
representative of the City to be present on that occasion. 

Your Board notes that Vancouver City Council has 
dealt with similar requests in the past as follows: 

April/71 International Realtors - No Action 

Reception 

April/71 French Swim Team - Lunch No Action 

or Dinner 

June/72 H.M.C.S. Uganda Reunion Cttee. - No Action" 

Banquet or expenses for 
reunion 


Your Board submits the foregoing report for the 
CONSIDERATION of Council. 


RE COMMENDATI ON 

3 . Continuation of Temporary Help, Revenue and 
Treasury Division, Finance Department, 

The Director of Finance reports as follows: 

"A considerable increase in volume of work has been 
experienced in 1973 in the Tax Office of the Revenue and 
Treasury Division. A particular problem area has been 
the provision of staff to cope with the issuing of Tax 
Certificates. The City Treasurer reports that an acceptable 
degree of currency in the issuing of the certificates has 
been maintained by utilizing temporary help and that avail- 
able funds have been expended. It is estimated that an 
additional three months of temporary help are required to 
maintain an acceptable level of service to the public for 
1973. 

The estimated costs will be as follows: 

1 Clerk I for 3 months $1,308 
Fringe Benefits 131 

Total $ 1^439 

I therefore RECOMMEND that additional funds of $1,439 
be provided for continuation of the temporary help in the 
Revenue and Treasury Division to be added to Salaries - 
•femporary Help Account, 7015-149. 

This expense was not provided for in the 1973 
Departmental Budget and the Comptroller of Accounts advises 
that the additional funds would be provided from Contingency 
Reserve . " 

Your Board RECOMMENDS that the above recommendation of 
the Director of Finance be adopted. 
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4 . Investment Matters (Various Funds) - July 1973 


The Director of Finance reports as follows: 
Investment Matters - (Various Funds) - July 1973 

(a) Security Transactions during the month of July, 1973 

(b) Summary of Securities held by the General and Capital Accounts only as at 

July 31 , 1973. 

GENERAL AND CAPITAL ACCOUNT TRANSACTIONS (PURCHASES) 


Type of Security 


Maturity 
Date 


Maturity 
Value 


Chartered Bank Deposit Receipts and Government Notes 


Jijily 3 Mercantile Bank of Can. 

3 Bank of Nova Scotia 

3 Bank of B.C. 

4 Mercantile Bank of Can. 
4 Banque Can. Nationale 
4 Banque Can. Nationale 
4 Banque Can. Nationale 

4 Banque Can. Nationale 

5 Mercantile Bank of Can. 
5 Mercantile Bank of Can. 
5 Bank of Nova Scotia 
5 Bank of Montreal 
5 Bank of Montreal 

5 Bank of Montreal 

6 Bank of Nova Scotia 
6 Bank of Nova Scotia 
6 Bank of Nova Scotia 
6 Bank of Nova Scotia 
6 Toronto Dominion Bank 
6 Toronto Dominion Bank 
6 Toronto Dominion Bank 
6 Bank of Montreal 
9 Bank of Nova Scotia 
9 Bank of Nova Scotia 
9 Bank of Nova Scotia 
9 Bank of Nova Scotia 
9 Bank of Nova Scotia 
9 Bank of Nova Scotia 

10 Banque Can. Nationale 

10 Bank of Montreal 

11 Bank of Montreal 
11 Banque Can. Nationale 
11 B.C. Parity Bonds 

11 Toronto Dominion Bank 

12 Bank of Nova Scotia 
12 Toronto Dominion Bank 
12 Banque Can. Nationale 
12 Banque Can. Nationale 
12 Bank of Montreal 
16 B.C. Parity Bonds 
16 Royal Bank of Canada 

16 Bank of B.C. 

17 Bank of Montreal 

18 Banquo Can. Nationale 
20 Bank of Nova Scotia 
23 Bank of B.C. 

23 Bank of B.C. 

24 Banque Can. Nationale 

25 Bank of Nova Scotia 
31 Royal Bank of Canada 


July 27/73 
July 30/73 
Aug. 30/73 
Sept 14/73 
Oct. 15/73 
Sept 28/73 
Sept 27/73 
Oct. 31/73 
Sept 4/73 
Sept 7/73 
Oct. 29/73 
July 6/73 
Oct 15/73 
Nov. 30/73 
Sept 17/73 
Sept 26/73 
Nov. 1/73 
Nov. 15/73 
Oct. 30/73 
Nov. 2/73 
Nov. 16/73 
July 9/73 
Oct 17/73 
Nov. 29/73 
3/73 
14/73 
17/73 
21/73 


Dec. 
Dec. 
Dec. 
Dec. 


Dec. 19/73 
July 11/73 
July 16/73 
Aug. 15/73 
Aug. 15/73 
Dec. 27/73 
July 16/73 
July 16/73 
Nov. 28/73 
Dec. 28/73 
July 13/73 
Aug. 1/73 
Aug. 1/73 
Aug. 1/73 
July 18/73 
Dec. 31/73 
Jan. 31/74 
Oct. 15/73 
Jan. 31/74 
July 31/73 
Aug. 31/73 
Aug. 31/73 


$ 998,878.89 
1 ,809,613.48 
1 ,011 .520.55 
1 ,420,367.12 
4,598,414.38 
4,375,986.30 
1 ,017,465.75 
4,613,702.05 
600,000.00 
600,000.00 
1 ,023,899.18 
3,500,455.48 
4,594,440.82 
4,642,688.22 
405,920.00 
508,459.59 
1 ,127,560.27 
1 ,028,244.38 
1 ,024,598.36 
1 ,025,462.74 
2,056,989.59 
6,002,312.17 
510,438.36 
1 ,030,911 .51 
1 ,444,317.48 
1 ,757,693.81 
620,907.95 
4,454,048.97 
2,069,238.36 
3,500,455.48 
1 .000,876.71 
1 ,006,952.05 
1 ,000,000.00 
1 ,140,541 .48 
1 ,474,110.36 
393,096.09 
514,852.05 
1 ,140.235.89 
1 ,000,130.14 
1 ,000,000.00 
473,509.50 
473,509.50 
2,500,325.34 
2,071 ,857.53 
1 .557,315.07 
509;"435.62 
1 ,567.068.49 
1 ,492,155.00 
1 ,511 .708.22 
1 ,006,301 .92 


Cost 


$ 994,400 
1 ,800,000 
1 ,000,000 
1 ,400,000 
4,500,000 
4,300,000 
1 ,000,000 
4,500,000, 

592,563. 

592,201 . 
1 ,000,000. 
3,500,000, 
4,500,000. 
4,500,000. 

400,000. 

500,000. 
1 ,100,000. 
1 ,000,000. 
1 ,000,000. 
1 ,000,000. 
2,000,000. 
6,000,000. 

500,000. 
1 ,000,000. 
1 ,400,000. 
1 ,700,000. 

600,000. 
4,300,000. 
2,000,000. 
3,500,000. 
1 ,000,000. 
1 ,000,000. 

993,040. 
1 ,100,000. 
1 ,473,061 . 

392,816. 

500,000. 
1 ,100,000. 
-1 ,000,000. 

996,893. 

471 ,993. 
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SINKING FUND TRANSACTIONS (PURCHASES) 

Maturity Maturity Term Annual 

LI ^yp G. of .S/ix:.urity Date Value Price Cost Yrs/mos Yidd ' 

y 16 City of Vancouver 7h% ^ July 16/88 $ 967,163.38 $100.00 $ 967, 163. 3S 15/0 7.50 
16 Banque Caa Nationale Oct. 1 5/73 1 ,325,280. 55 100.00 1 ,300,000.00 0/3 7.80 


$2,292,443.93 $2,267,163.38 


/ Direct issue of Local Improvement Debenture to Sinking Fund 

SALE. OF CANADAS AND C.N.Rs TO SINKING FUND BY KERRISDALE COMMUNITY CENTRE FUND 

TO MEET PORTFOLIO REQUIREMENTS 

Maturity Maturity Term Annual 

Da fle Type_gf Security Date Value Price Cost Yrs/Mos Yield % 

Julfy 20 Canada 3k% Oct. 1/79 $5,000.00 $ 79.00 $3,950.00 6/2 7.56 

20 Canada 5'^ Aug. 1/80 7,000.00 89.25 6,247.50 7/0 7.50 

20 Canadian National ,,0, ^.^ ^ ^„ ^r- -,,r -, -,1 

Railway 4% ' 7,000.00 79.125 5,538.75 7/6 7.71 

20 Canada 4?5% Sept. 1/83 3,000.00 78.375 2,351.25 10/1 7.60 


$22,000.00 $18,087.50 


Dat 
Jul 


CEMETERY PERPETUAL MAINTENANCE FUND TRANSACTIONS (PURCHASES) 

Maturity Maturity Term Annual 

Typ e of Se curity Date ^ Value Price Cgst Yrs/Mos Yield % 

17 Greater Van. Sewage pg^js/ss $3,000.00 $93.50 $2,805.00 14/7 8.80 


20 City of Vancouver ^p^^^/^g ^ ^^qq 33^3 gg^^^ 

$4,000.00 $3,691.30 


8.50 


(b) 


SUMMARY OF SECURITIES HELD AS AT JULY 31, 1973. 
. GENERAL AND CAPITAL ACCOUNTS ONLY 

T ype of.Securitj^ Par or Maturity. Value Cash or Book Value 

Short Term 

Chartered Banks Deposit 
Receipts & Govt. Notes $71 ,247.893.74 $69,618,683.80 

Medi uin Term 

B.C. Hydro and Power Authprity 
7% Parity Bonds due Sept'.l/75 $ 398,000.00 $ 401 ,525.59 

B.C. Hydro and Power Authority 
6% Parity Bonds due Aug. 15/77 $ 840,000.00 $ 840,000.00 


$1 ,238,000.00 $1 ,241 ,525.59 


RECCOMENDATION: 

Recommended by your Board that the report of the Director of Finance on 
Investment Matters (Various Funds) for July, 1973 be confirmed. 
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5 . City Weigh Scale 

The Director of Finance and the Co-Ordinator of Data Processing S Systems 
Division report as follows: 


"In accordance with the Weigh Scale By-Law No. 3809, by authority of the 
Vancouver City Charter, Section 272(d), the City has been operating a 
public weigh scale at Main Street and TeiTninal Avenue. Hie change in traffic 
patterns resulting from the construction of the Columbia/Quebec Connector 
and its connections to Terminal Avenue raises the question whether or not 
the weigh scale should be relocated or even discontinued. 

It appears that the scale was initially installed 60 years ago as a public 
service, at a time when there were few scales availeiile to the public and 
there was a real need for accurate weights, especially within thearea of 
fuel deliveries, i.e. coal. New there are at least eight private scales, 
just within the ten-block area surroiinding the City scale. 

If the scale is to be maintained at its present site, it will have to be 
replaced at a capital cost of approximately $25,000 for scale, pit and 
structures. If the scale is moved, an additioml lard cost of $25,000 to 
$50,000 will have to be added, depending on site location. . 

The present direct revenue is around $8,000 per year and the salary costs 
for the operator are $10,560 per year. The revenue dollars are misleading 
since if our rates were increased to be competitive with other public scales, 
as the Supervisor of Property S Insurance wDuld reconmend if the City is 
to continue operation of the scale, the annual return would be at least 
$12,000. 


There is also an 'indirect' revenue of approximately $'+3,700 per year from 
fines as the result of truck overloads picked up by the Vancouver Police 
Department Truck Detail. Prcm this, however, must be deducted the 'indirect' 
salaries of two constables, th^" vehicle osfifts ISKi Administrative Court 
costs, estimated at $30, OW flN^tttoMO. 

Due to the age of the scale, there are no capital depreciation costs left, 
and maintenance costs have been minimized ($2,000 over 5 years), attempting 
only to keep the old scale operative until a new one is installed. An 
alternative to maintaining tJie old sdE.e or building a new scale is to 
leave the weigh scale business to the private sector. The Automotive 
Transport Association of B.C. CA.T.A.) were contacted and an infomal 
questionnaire was sent to 300 mSiftoers in order to determine v^t effect the 
closing of the City scale would have on their trucking operations. 
37 replies were received, of which only 1 felt there would be great inconvenience, 
3 very mild inconvenience and 33 of no inconvenience v-diatsoever . 

Discussion vas held with the 'inconvenienced' A.T.A. member and their only 
concern is the continuing availability of a legal and convenient alternative. 
The owners of the private scales within the vicinity of Main Street and 
Terminal Avenue were then contacted to determine whether they were interested 
in making their scales available for public use. Two companies, Excelsior Paper, 
95 East 1st Avenue, and Atlantic Metals, 910 ^fain Street, are prepared to 
service the small dump truck sized trucks. IVjo more, Columbia Bitulithic 
(City Construction), 107 East 1st Avenue, and Buster's, 90 Keefer Street, 
expressed a strong interest in iiqjroving their facilities and mking them 
available for public use. The C.N.R., at their Piggy Back Yard on Industrial 
Avenue, are prepared to immediately make their scale available to public use 
for about 18 hours per day and on weekends. 

The Vancouver Police Department Truck Squad is responsible for policing overloaded 
trucks on City streets. They use the City scales free; private scales, if more 
convenient, but at a fee; approximately 1,000 times per year which resulted 
in the convictions and approxiiiately $43,700 in fines last year. Their objec- 
tions to not having a City scale were the lack of other facilities; inconvenience, 
especially in the evening when they use their own key to the City scale; and a 
belief that we would lose the related fines' revenue. 


cont ' d 4* 
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CONCLUSION ; 

The decision to be made is whether the City should rebuild a new public scale 
in the same or a new location or leave the public scale business to the private 
sector. The pertinent objections to the City not operating a public scale 
would be that there are not reasonable alternatives that are conveniently 
located and conveniently accessible, legal for business transactions and compet- 
itively priced. It would appear that the C.N.R. alone can give better service 
than the City's 9:00 a.m. to 5:00 p.m. operations, and that their night guards 
would more than co-operate with the Vancouver Police Department. It is 
accessible via Terminal Avenue for north, south, east and west traffic 
patterns and is within ten blocks of the City scale. If Buster's and 
City Construction go ahead with their modernization plans and Atlantic Metals 
and Excelsior Paper attract the small truck trade, there should be no problems 
regarding convenience, within the present Main Street/Terminal Avenue area, 
or fear of non-competitive pricing. 

RECOMMENDATIONS : 

It is RECOMMENDED that: 

1. The operation of the Public Weigh Scales cease at year end, and the 
Corporation Counsel be instructed to rescind By-Law No. 3809. 

: 2. The City immediately publicize this fact, so that public operators 
who so choose, can plan on utilizing their weigh scale racilities as 
public scales. 

3. The operator's position, Weighnaster II, be declared redundant effective 
January 1, 1974. The incumbent of the position, Mr. L.P. Coulman, is 
planning to retire at that time. 

The mechanical equipment be declared surplus to be disposed of in the 
nomval manner by the Purchasing Agent. 

5. The Vancouver Police 'Department include $2,000 in the 1974 Budget for 
weigh scale fees incurred by the Traffic Division Truck Squad. 

These reccsnmendaj^^nSF have been reviewed by and concurred with the staff of 
the Vancouver Police Department, Traffic Division; Engineering Department, 
Streets £ Structures Division and Traffic Operations Branch; Finance Depart- 
ment, Property & Insurance Division, and the Business Manager of the V.M.R.E.U." 


Your Beard RECOMMENDS that the recoimendations of the Director of Finance 
and the Co-Ordinator of Data Processing S Systems Division be approved. 

INF0R^4ATI0N 

6 . Contingency Reserve Fund 

Your Board has received the following report from 
the Director of Finance, as requested by Council on August 28. 
1973. 

"As of August 31, 1973, Contingency Reserve has 
an available balance of approximately $600,000. Operating 
items approved by Council during the year are normally 
charged against Contingency Reserve when no funds are avail- 
able in other sections of Departmental Budgets. Grants 
approved by Council after the main budget approval in the 
spring, are also charged against Contingency Reserve. The 
whole purpose of the Contingency Reserve is to allow Council 
budget flexibility during the balance of the year, since 
it is obviously impossible to completely predict a budget 
for a full calendar year and it has always been felt that 
Council must have such flexibility at its command. 


cent ' d , , , , 


mi 
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In answer to the specific question raised in Council, grants 
totalling $60,387 have been approved by Council since the budget 
was set last spring. 

With Contingency Reserve having a balance remaining of 
approximately $600,000 at the end of August, it is my opinion 
that this amount is sufficient for all normal needs of the 
City that may be approved by Council between now and the end 
of the year." 

Your Board submits the above report of the Director of 
Finance to Council for information. 


CONSIDERATION 

7. Request for Leave with Pay 
to Attend Conference 

The City Engineer reports as follows: 


"A letter has been received from the Honourable Robert Williams, Minister 
of Leinds, Forests and Water Resources, requesting that a member of the Engineering 
Department staff, Mr. Peter Ifyrtle, be granted two days leave of absence without 
loss of pay to attend the BoC, Provincial Man and Resources Conference in Naramata 
on September 20th to 23rd, 1973. 

This Conference is one of the final stages of a two year public participation 
programme sponsored by the Canadian Council of Resource and Environment Ministers, 
the objective of which is to provide a national forum for the formulation and 
recommendation of guidelines to achieve an optimum balance of social, ecological 
and economic benefits derived from the natural resource base. 

Mr. I^tle is an Engineering Assistant III in the Traffic and Transportation 
Division, aid was invited to attend the Conference because of his participation in 
a local community interest group on energy and resources. 

The City Engineer is prepared to grant Mr, rfyrtle two days leave of absence, 
but since there is no direct benefit to the City from Mr. Ifyrtle's attendance at 
the Conference the request for two days leave of absence uithnflY is put forward 
for Council's CONSIDERATION," 

Your Board submits the matter to Council for CONSIDERATION, 


8. Request for Grant in Lieu of Taxes 
on Hospital Property 

The Director of Finance reports as follows: 


"The Administrators of the Holy Family Hospital and St. Vincent's 
Hospital have written Council requesting a grant in lieu of taxes on 
property held for hospital expansiisn. The requests are as follows: 

Holy Family Hospital $4,997.35 
St. Vincent's Hospital 7.230.27 

$12,227.62 


The Vancouver Charter provides an exemption of only properties 
wholly in use for charitable, school, hospital and religious purposes, 
and these hospitals requested a grant in lieu of taxes on property held 
for hospital expansion which is not exempt from taxation under the Charter. 
The 1973 taxes were levied on these properties as they were not exempt 
under the Charter provision existing prior to the latest amendment. 


cont'd- 


Board of Adiminls-tration, Septembex' 1, 1971 


Subsequent to the levy of taxes the Spring Session of the 
legislature amended the Municipal Act and the Vancouver Charter to provide 
for tax exemption on property held by hospitals for future use as a hospital 
site. Section 396 (c) (iii) was amended to read as follows: "or which 
is held by the hospital for future use as a hospital site and the same has 
been designated by the Minister of Municipal Affairs to be exempt from 
taxation". 

All hospitals have now been informed of this change by the 
Provincial Government who also advised that it is anticipated an exemption 
will be granted only in respect of property acquisition concurred in by 
the Government and which are not being used for profit making purposes 
while being held for future hospital purposes. 

Your Board also wishes to advise at this time that the Director 
of Finance has reviewed the majority of municipalities in the Regional 
Hospital District as to their practices re grants equal to taxes to hospital 
This was at the request of the Standing Committee of Finance and 
Administration dated April 5th 1973, while dealing with the 1973 grants and 
approved on April 17th by City Council. Information received from those 
municipalities with hospitals that were contacted revealed that grants in 
lieu of taxes were not required as property held by the hospitals within 
their municipality were exempted, therefore were not subject to taxation. 
It is noted that the Municipal Act provided that Council may determine 
the extent of exemption as compared to the Vancouver Charter which is more 
restrictive. The previously stated amendment to the Municipal Act and 
City Charter appears to place both areas on the same basis. 

Any exemption granted by the Provincial Minister at this point 
would be applicable to 1974 assessment. Therefore any tax relief that 
might be granted these hospitals for the 1973 taxes would have to be by 
way of grants in lieu of taxes under Sec. 206 of the City Charter. 

It is further noted that exemptions granted under these sections 
do not include exemption to local improvement taxes. City Council has 
previously been advised that local improvement taxes are specifically 
excluded from exemption by the City Charter and therefore to be equitable 
any grants given in lieu of taxes should be exclusive of local improvements 
levies. 

Recoirmended that if Council wishes to make a grant in lieu of 
taxes to the two organizations that they be in the following amounts 
(exclusive of local improvements): 

1) Holy Family Hospital $4,960.02 

2) St. Vincent's Hospital 7,065.83 and further 

that these grants be subject to the hospitals obtaining exemption from 
the Minister of Municipal Affairs as provided in the amendment to the 
City Charter (i.e. that the grants not take place unless the Minister 
recognizes these properties as being appropriate for exemption comnencing 
1974)". 

Your Board submits the foregoing report for the 
CONSIDERATION of Council. 


9. Grant Request - Canadian Maccabiah 

Gaines Association Inc. 


The City Clerk reports as follows: 

"A letter dated August 17, 1973 has been received in 
this office from the Canadian Maccabiah Games Association 
Inc. requesting financial assistance to help defray the total 
expenses incurred when they participated in the Maccabiah 
Games in Israel from July 9th to 19th, 1973. Vancouver ath- 
letes who participated in the Games won 1 silver and 4 bronze 
medals . 


Clause % tCmt^M 


The Association canvassed the Jewish Community particu- 
larly and the general community at large in the Vancouver 
area, but fell short of their required objective in the approx- 
imate amount of $500.00 - $600.00. 

Council has dealt with similar requests in the past as 
follows : 


Aug. 28/73 
June 5/73 


Vancouver Fire Fighters Competition in 
Soccer Club St. John's, Nfld, 

B.C. -Japan Cultural Tour of Japan 

Athletic Exchange Program 


Sept. 15/72 Lower Mainland First- 
Aid Champions 


First-Aid Cham- 
pionship in 
London, England 


not 

approved 
not 

approved 
not 

approved" 


Your Board submits the above report for the CONSIDERATION of 
Council . 

IF 

RECOMMENDATION 


10. 


Police Planning & Research Section 


The Director of Finance and Co-Ordinator of Data Processings 
and Systems report as follows: 


"The Chief Constable and Police Conmission have submitted 
a report to Council which recommends additional staff for and a 
reorganization of the Planning & Research section of the Police 
Department. 

The existing Planning & Research Section provides some degree 
of systems analysis services to the Police Department. There is 
a need for these types of services applied to Police operations, 
but the recommendations of the Chief Constable, relating to the 
organization and staffing of the systems function, greatly expanding 
the size and function of the Planning and Research Section, should 
be considered in context with similar services provided throughout 
the City organization. 

The Chief Constable was consulted regarding the recommendation 
which follows and expressed his concern regarding further delay in 
implementing the establishment of an enlarged Planning and Research 
Section in the Police Department. 

We would RECOMMEND that consideration of the Police 
Commission's report be deferred until a report can be submitted 
to Council (3-4 months) which would involve the Director of Finance, 
the Engineering Department, the Board of Administration and other 
Departments as necessary, to be submitted to the Finance and 
Administration Committee. The report will recommend changes in the 
scope, organization and staffing of the total systems analysis and 
research functions within the City. Specific points of concern are the 
questions of centralization or decentralization of the systems function 
and approved methods for identifying and assigning priorities to projects." 


Your Board RECOMMENDS that the above recommendations of the 
Director of Finance and Co-Ordinator of Data Processing and Systems 
approved. ^ ^ 
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11. Computer System for Tax Billin g 


Your Board has received the following report from the 
Director of Finance: 

"Staff of the Data Processing & Systems Division have 
been conducting an extensive investigation of the computer 
products available to determine which machines would best 
suit the City's needs for normal growth and to handle the 
online system for twice yearly property tax billing and 
collection. As part of this investigation, it would be 
most helpful to see the various machines in operation and 
talk with the people using them. IBM computers are installed 
in Vancouver, so there is no problem seeing these machines, 
however, the other vendors, Univac, Honeywell and Xerox do 
not have these types of computers installed in Vancouver and 
it would therefore be necessary to travel to other cities 
to investigate the equipment. The recommended sites are: 

Univac City of Edmonton 

Honeywell City of Phoenix and the 

Honeywell manufacturing 

plant in Phoenix 
Xerox City of Pasadena and the 

Xerox manufacturing plant 

in El Segundo (Los Angeles) 

It is recommended that Mr. R. L. Hawkins, the Co-ordinator 
of the Data Processing & Systems Division, and Mr. J. Gorton, 
Systems Analyst II, be authorized to take 7 days leave with 
pay at an approximate total cost of $1,365.00 to investigate 
more fully the applicability of the Univac, Honeywell and 
Xerox computer systems to the City's operations. The Comptroller 
of Accounts advises that the necessary funds are available 
in Contingency Reserve. 

During the design and development phases of preparing 
for twice yearly tax billing there will be a number of indiv- 
idual reports with recommendations. For instance, I feel 
it is decidedly worthwhile for the appropriate staff members 
to visit two or three Canadian cities that have already 
installed tax systems similar to the one approved by the 
Committee. Recommendations regarding equipment and staffing 
may also be staged in reports to Council rather than being 
in one comprehensive reoort. However, all the recommendations, 
and costs, will be in context of the operating cost levels 
reported to the Finance and Administration Committee. 

I therefore recommend that Mr. Hawkins and Mr. Gorton 
visit Edmonton, Phoenix, Pasadena and Los Angeles, at an 
approximate cost to the City of $1,365 plus 7 days leave with 
pay, for the purpose of an in-depth examination of Univac, 
Xerox and Honeywell computer equipment. 

Note: Council consideration of this trip should only be if 

Council approves the twice yearly tax billing concept." 

Your Board recommends approval of the recommendation of 
the Director of Finance. 


ccucit'4 
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12. Invitation to Mr. Douglas Purdy to 
speak at the Annual Meeting of the 
Canadian Council on Social Development 
in Ottawa, September 16 - 18, 1973 

The Director of Social Planning reports as follows: 

"Mr. Douglas Purdy has been asked to address the Annual Meeting 
and Conference of the Candaian Council on Social Development 
on the subject of 'Integration of Services to Families, Children 
and Youth'. The Conference will be held in Ottawa, September 
16 - 18, 1973. 

All expenses for the trip will be reimbursed by the Canadian 
Council on Social Development. Mr. Purdy requests an advance 
of funds for the three day trip as follows: 

Air Fare $256 

Hotel accommodation 40 

Meals ^ ground transportation 

and out-of-pocket expenses 79 


TOTAL $3 75 


The Director of Social Planning RECOMMENDS that City Council 
approve : 

1. Mr. Putin's leave of absence with pay on September 17 
and 18 to speak at the Annual Meeting and Conference 
of the Canadian Council on Social Development. 

2. Advance $375 for Mr. Purdy's trip which will be re- 
imbursed, in full to the City on receipt of payment from 
the Canadian Council on Social Development. " 


Your Board RECOMMENDS approval of the recommendations of the 
Director of Social Planning. 

FOR COUKCIL ACaON SEE FAG£{S).:^lL- 
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PERSONNEL MATTERS 

RECOMMENDATION 

1. One Day Work Stoppage - July 20, 1973 


The Board of Administration reports as follows: 

"On July 20, 1973, a large nxomber of employees in City Hall 
did not report for work due to the presence of a picket line 
of Local 170 of the Plumbers, Pipefitters and Steamfitters 
Union. 

The Business Manager of the Vancouver Municipal & Regional 
Employees' Union has requested that those employees who 
prefer not to be deducted a day's pay be allowed to choose 
instead to forfeit a day of their 1973 or 1974 vacation. 

This arrangement would result in no additional cost to the 
City and your Board views the request as a reasonable one." 

Your BOARD therefore RECOMMENDS that: 

1. Council agree to the Union request. 

2. The Director of Finance and Director of Personnel 
Services be authorized to make the necessary admini- 
strative arrangements. 


(PERSONNEL - 

A-B j 


FOR cc'jj.^:iL ham see page(s),..£4£ 
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PROPERTY MATTERS 


RECOMMENDATION 


PROPOSED REALIGNMENT OF BOYD DIVERSION 
at 22nd. Avennf^ onri Renfrew Street and 
DISPOSAL v,.^ 


The Supervisor of Property and Insurance reports as follows :- 

"The City Engineer proposes to realign the Boyd Diversion where 
it intersects with 22nd Avenue and Renfrew Street in the Fall 
of 1973, thereby creating laind surplus to street requirements 
as illustrated by the attached plans marked Appendix A and 
Appendix B. 

As indicated on Appendix B, a portion of the surplus street is 
available for possible consolidation with Lots 1, 2 and 3, NW^ 
Sec. 48, THSL. The area of this surplus land is approximately 
6,100 sq. ft. However, because an easement would be necessary 
for the existing sewer aind water mains, only 1,950 sq. ft. ^ 
would be buildable land. According to the City Engineer, tihe 
estimated cost to relocate the sewer cind water mains would be 
$29,000.00 which is more than the market value of the surplus 
laind as a buildable site. 

The owners of Lots 1, 2 and 3 as aforesaid have submitted an 
application requesting a rezoning of their lots from C-1 
Commercial District to a CD-I Comprehensive Development 
District for the purpose of constructing senior citizens' 
housing . 

In view of this application by the abutting owners, it was 
decided at the Technical Planning Board meeting of March 23rd, 
1973, that the Supervisor of Property & Insurance advise them 
that, because of the road realignment, surplus land might be 
available for purchase. Although only a portion of the City- 
owned surplus land is buildable, the balance could be used for 
landscaping, the construction of patios, carports, paved area 
for parking and also the entire site could be used in calculating 
the floor space ratio. 

Following negotiations with the owners, they are prepared to 
pay the cash sum of $8,000.00 for the surplus City land 
subject to the following conditions :- 

1. The surplus City-owned land be consolidated with 
Lots 1, 2 and 3, NVftj Sec. 48, T.H.S.L, to form 
one parcel . 

2. The existing sewer and water mains to remain and 
the owners execute the necessary easement document. 

3. Subject to the rezoning of the consolidated parcel 
to CD-I Comprehensive Development District. 

4. The City to bear all survey and legal costs. 

The Deputy Director of Planning & Civic Development has been 
advised of the negotiations with the abutting owners. In his 
report dated August 16th, 1973, Subject: Rezop^ff / ^jiDlicati9n 
S/E Corner 22nd Avenue and Bovd Diversion , which is submitted 
I concurrently, it is recommended that the consolidated parcel 
be rezoned to CD-I Comprehensive, subject to various conditions 
pertaining to the development of the enlarged site. 
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The Supervisor of Property and Insuraoice, therefore, 

RECOMMENDS that the above portion of street allowance which will 
become surplus to City requirements upon completion of the 
realignment, be sold to the abutting owners of said Lots 1, 2 
and 3, NW^ Sec. 48, T.H.S.L., for the sum of $8,000.00 cash, 
subject to the foregoing conditions, date of sale to be set as at 
the completion of the realignment, when the City is in a position 
to close the street and convey the surplus." 

Your Board 

RECOIMENDS that the foregoing recommendation of the Supervisor 
of Property & Insuraince be adopted. 


\2.. Lease Renewal 
j Situat ed !_ _6 0@ Ver non Driv e 

The Supervisor of Property & Insurance rop-M'ts a:.^ "allows: 

I "Lots 1 & 2, Block 16 D.L. 1 82 , at 600 Vernon Drive 
and improvements have been leased to varlo'V-i charitable 
organizat j, ons since September 1, 19J|-3j ^'^i^'i since 1953? 
to the Kiwassa Neighbourhood Services Association, 
formerly the Vancouver Girl's Club. The leases have been 
for five year periods at a nominal rental of $1.00 per 
annum, subject to three months notice of cancellation, the 
leasee being responsible for all repairs, reasonable wear 
and tear included. 

Thp current lease will expire on September ?6 , and the le!=iFiees hnvp 

madp BT^rlication for a further five year renewal snbiect to the same terms 
and conditions. Both the Director of Planninfir Sc Civic Develonment and the 
Director of Social Plannln^=r have indicated their apTjroval of a lease renewal 
for a further five vear tjeriod , 

Recommended 

Tliat the above lease be renewed in the name of Kiwassa Npiprhboiirhood Services 
Association for a f^ir+her five year neriod commencinflr Sentemher ?7. 1973. at 
a nominal rental of $1.00 ner anmim. sub.ieet to the same terras and conditions 
as the existing lease . 

Your R-^ird RKCOMMRNDS that +he foreRniner '•enort of the SnT>ervisor of Pror>*>rtv and 
Tnsiiranee be adonted. 


SALE: North Side of 3100 Block School 
Avenue between McKiunon and Kerr Streets 


The Supervisor of Property and Insurance reports as follows>- 

"Lot 22, Blocks 24 ^ 25, D.L. 37, situated on the north 
side of School Avenue between McKinnon and Kerr Streets 
was acquired by the City through Tax Sale in 1938. This 
vacant lot is 33' x 103.6', zoned RS-1, One Feonily Dwel- 
ling District. 

This property has been reserved from sale as the south 
16.5 ft. is required for the future widening of School 
Avenue amd the north 10 ft. is required for lane purposes. 
The residual lot would only be 77.1 ft. in depth and this 
is considered too small for individual development. 


The owners of Lot 23, Blocks 24 & 25, D.L. 37, which abuts 
the City lot to the west, recently inquired into their 
possible purchase of the City property. The owners are 
making major renovations to their dwelling and the purchase 
of the City lot would give vehicular access to McKinnon 
Street for a carport and provide gardening area and yard 
space . 

This request has been investigated by the Planning Department 
who has recommended that City Lot 22 be sold to the owners 
of adjoining Lot 23 subject to : - 

1. The southerly 16.5' of Lot 22 and Lot 23 being 
established for street widening purposes. 

2. The northerly 10 ft. of Lots 22 and 23 being 
established for lane purposes. 

3. The balance of Lots 22 and 23 being consolidated 
to form one parcel . 

4. The owners granting a bulkhead agreement as the newly 
created site is above the grade of the street and 
lane . 


Following negotiations with the owners of Lot 23, they have 
submitted an offer to purchase the City lot for the sum of 
$4,000.00 cash. This offer is inclusive of current year's 
taxes, registration and administrative fees and survey 
costs and is subject to conditions (1) to (4) above. The 
owners have requested 90 days to complete payment in order 
that they can complete the renovations and arreoige a new 
mortgage. Under the circumstances, this offer is considered 
fair and reasonable. 


RECOMMENDED that City Lot 22, Blocks 24 and 25, D.L. 37 be 
sold to the adjoining owners of Lot 23 for the sum of $4,000.00 
cash, inclusive of current year's taxes, registration and ad- 
ministrative fees and survey costs, payment to be completed 
within 90 days, the sale to be subject to conditions (l) to (4) 
above . " 

Your Board 


RECOMMENDS the foregoing recommendation of the Supervisor of 
Property and Insurance be adopted. 


CONS I DER A T I ON AUD RECOMMENDATION 


. N/S Powell Street between Salsbury 
and Victoria Drives 

The Supervisor of Property and Insurance reports as foil 


OWS I- 


The East 10' of Lot hS and West 20' ol Lot 1^6, Block 1, D. L. 183E 
are vacant, City-owned lots which were acqiiired by Tax Sale in 193? 
They have a total frontage of 30' and an average depth of 5?', and 
have been reserved from sale because they are too small for independent 
development. The zoning is M2 - Industrial. 

The lots on either side of the City property are occupied by single 
family dwellings. The dwelling to the East has been largely destroyed 
oy fire and the dwelling on the West side is old and in a poor state 
of repair. Both dwellings will be demolished. 
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Clause k Continued 


Application has been received from the adjoining owners to purchase 
half of tile City lots each. The Director of Planning has released the 
lots for sale subject to consolidation with adjoining lands. 

CONSIDERATIOW ; 

City Council may wish to give Consideration to a direct sale to the 
adjoining owners. In the event of favourable Consideration, it is 

RECOMMEMDED ; 

(1) That the East l5.U' of the West 20' of Lot U6 be sold to 
Mr. ERIC TORSTCN for $6,3?0.00 Cash, subject to the 
following conditions :- 

(a) Demolition of the bumed-out dwellings and sheds; 

(b) Consolidation with his Lot East 30' of Lot ii6 to form 
one parcel con^jrising approximately 2,itOO square feet. 
(See Sketch attached); 

(c) Title to East 30' of Lot U6 to be clear of encumbrances; 

(d) Purchaser to pay proportion of 1973 Taxes as if levied, 
registration fees, $50.00 for documentation and $100.00 
towards cost of survey and plans; 

(e) Date of sale — September l5th, 1973. 

(2) The West U.6' of the West 20' of Lot U6 and the East 10' ol 
Lot U5 be sold to GIOVANNI COLETTA, GIOVANNI CASSATINI, and 
ANTONIO MINCHELLA for $6,350.00 cash, subject to the following 
conditions :- 

(a) Demolition of the old dwellings; 

(b) Consolidation with their Lot West 1|0' of Lot U5 to form 
one parcel comprising approximately 3,285 square feet. 
(See Sketch attached); 

(c) Title to Wiest UO' of Lot U5 to be clear of encumbrances; 

(d) Purchaser to pay proportion of 1973 Taxes as if levied, 
registration fees, $50.00 for documentation and $100.00 
towards cost of survey and plans; 

(e) Date of sale — September 15 th, 1973. 

The Supervisor of Property and Insurance is of the opinion that the 
sale prices represent market value." 


Tofur Board 

Sitmits the foregoing report of the Supervisor of Property and Insurance 
to Council for Consideration and Rec<»mends that the RECOMMENDATICN be 
adopted. 


mi 
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RECOMMENDATION 


5. Lot E, Block I, District Lot 31^ 

S/S I|.7th Avenue, between Dunbar & CollinKwood Sts. 

Recommended that the following offer to purchase, received by the Supervisor 
ol Property and Insurance, be approved under the terms and conditions set 
dovm by City Council, being in this case the highest offer received. 


RE: Lot E, Block I, District Lot 314 

S/S U7th Avenue, Between Dunbar & Collingwood Streets, 

Zoned: RS - 1. 


NAME 


LOT APPROX. SIZE SALES PRICE 


TERMS 


CONDITIONS 


Mrs. 


Julie Eng 


E 106' X 112' $m, 500.00 


City Terms 
At 9-1^ 


Site 

cont^aT ns 
fill ; No 
Rtiarantee 
given to 
soil 

stability. 


6. Lease; N/S 1200 Block West 6th Avenue 

The Supervisor of Property and Insurance reports as follows: - 

"Lotis 3 & 1+, Block 273, D.L. 526, N/S 1200 Block West 6th Avenue 
were acquired from the Grown (Provincial) as of February 1st, 
1973 to consolidate the City's holdings on the south shore of 
False Creek. These properties have been leased for many years 
to Sigurdson Millwork Go. Ltd:, and we received the leases 
from the Province in May, 1973- The present leases were for 
a one year term, one from January 1st, 1966 and the other 
from April 1st, 1967, continuing on a month-to-month basis 
thereafter. The leased lands form an Integral part of the 
company's operation and there are structures on both lots 
which were erected by the Company and under the terms of the 
j lease reamin their property, but must be removed on termination 
of the lease. One of the buildings on Lot 3 is sub-let 
to another company. 

The rental on Lot 3 is $2,180.00 per ainnvun plus taxes; on Lot 
4, $590.00 per annum plus taxes. 

I 

After reviewing the leases, it was decided that the rentals 
should be increased but due to the uncertainties of the 
staging of False Creek redevelopment, it was deemed advisable 
to enter only a short term lease. Negotiations were entered 
with these two objectives and the lessee has now agreed to 
j the following terms fi* 

Rent : 

Lot 3 - $ 7,120.00 per annum 
Lot 4 - $ 1,901,00 per annum 
Plus an amount equal to taxes as if levied. 

Term ; 

One year from November 1st, 1973 and month-to-month 
thereafter. 


5C 


Clause 6 gQilfei]aj^^ 
Conditions : 

The lessee to remove any structure, including foundations 
at his own expense, and leave the lands in a neat and tidy 
condition upon termination or surrender of the lease. The 
agreement to be drawn to the satisfaction of the Corporation 
Counsel and the Supervisor of Property & Insurance. 

RECOMMENDED that Lots 3 & li. Block 273, D.L. 526 be leased on 
the foregoing basis, it being noted that the Director of Planning 
has concurred with the 1 -year term of lease from November 1, 
1973." 

Your Board 

.lECOMMENDS that the foregoing recommendation of the Supervisor of 
Property and Insurance be adopted. 


7. Lots A,C,D, F, G, & I, Block 32, 
D.L. 332, (Fraserview) ; Plan II1.61I4.. 
S/S Ancaster Crescent, Between Fraserview 
and Harrison Drives. 


Reconmended that the following sales by tender, received by the Supervisor ol 
Property and Insurance be approved under the terms and conditions set down by 
City Council, being in each case the highest offer received. 

RE: Lots A, C, D, F, G, & I, Block 32, 

District Lot 332 (Fraserview); Plan ll46lli. 
S/S Ancaster Crescent, Between Fraserview and 
Harrison Drives. 

Zoned: RS - 1. 


NAM 


Montro; 
Esta 
Ltd. 

Ben C. 


Builflins 
Cons 
Ltd. 


Victor 


T&l 

es 


Frith 
ins 

ruction 


& Elsie 


Wittenberg 


Ideal {foldings 
Ltd. 


Starlifht 
Conatruction 
Ltd. 


Starlif 
Const 
Ltd 


ht 

ruction 


LOT APPROX. SIZE 

A Irregular 

5,159 sq. ft. 


Q Irregular 

7,551i sq. ft. 


Irregular 
6,890 sq. ft. 


SALES PRICE 


$30,157.00 


Irregular $30,200.00 
6,331 sq. ft. 


D Irregular $30,995.00 
7,278 sq. ft. 


Irregular $30,157.00 
8,030 sq. ft. 


$10,900.00 


$30,900.00 


TEIjMS 

City 
Terms 
at 9% 

City 
Terms 
at 9% 


City 
Terms 
at 9% 

City 
Tprms 
at 9% 

City 
Terms 
at 9% 

City 
Terms 
at 9* 


CONDITICNS 


■/T 


CONSIDERATION 

8 . Parks Purchase Program 

The Director of Finance has referred the following report 
to your Board for Council consideration. 

"A communication has been received from the Chairman 
of the Board of Parks and Public Recreation regarding a 
resolution passed by the Board on August 20, 1973, as 
follows: 

'RAVINE PARK - SOUTH ENTRANCE 

The Board was advised that the south entrance 
to Ravine Park off West 36th Avenue is only 
47.75 ft. wide. The old home at 2155 West 
36th Avenue, adjoining the entrance to this 
linear park is presently for sale for approxi- 
mately $50,000. If the home is purchased 
and demolished it would give an additional 
100.8 5 ft. of frontage to the entrance of 
Ravine Park. 

It was reported that this property was not 
listed on our Table I and Table II purchases 
but the Board should approve purchase of this 
property with park site purchase funds as any 
new owners most probably will do extensive 
renovations and needed maintenance that will 
increase any future price considerably. 

It was regularly moved and seconded, 

RESOLVED: That the Board approve purchase 
of the property with park site 
purchase funds to add to Ravine Park. 

- Carried' 

It is noted that the property does not appear on 
Table I or Taole II of the Parks Board property purchase 
program, but that nevertheless the Board has decided it is 
an opportune time to make the purchase. If Council approves 
of the Board's action I would recommend that the 1973 Parks 
Acquisition Capital Program available funds be used to purchase 
this property, and that the Supervisor of Property & Insurance 
be instructed to complete negotiations for this property." 

Your Board submits the above report for Council's con- 
sideration. 

INFORMATION 

9 . Report on Current City Terms re Property Sales 

The Supervisor of Property and Insurance reports as follows :- 

"City Council, on July 31, 1973, approved a report from the Supervisor of 
Property and Insurance with respect to the sale of certain City-owned 
property. At that time Alderman Pendakur moved that the Supervisor of 
Property and Insurance be requested to report back on current City terms 
re^ardins property sales. 

Council is advised that, prior to the present method of reporting, each 
sale was reported in considerable detail quotiniE; the conditions ol sale. 
In a move to stream-line the reporting system and reduce unnecessary 
repetition, City Coiincil on October 10, 196?, annroved the following 
C ity terms in the sale of City-owned properties :- 
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Clause 9 Continued 

(a) Every sale of real property shall be subject to the pay- 
ment by the purchaser of all land reKistration fees and of 
all taxes, rates or other charges whatsoever, whether 
Municipal, Provincial, Federal or otherwise now charged or 
chargeable, or hereafter to be charged upon or against the 
real property under sale, or against or by the City in 
respect thereof. 

Such taxes, rates or other charges shall be pro-rated from 
the date of sale, or in the event that the real property so 
sold is exempt from taxes, rates or other charges, such pro- 
ration shall be based on the estimated taxes, rates or other 
charges which would have been payable if the said real 
property had not been exempt. 

(b) Every sale of unimproved real property by agreement for sale 
shall, unless otherwise specified, be on terms ol one-quarter 
down and the balance of the purchase price to be paid in 
three equal payments in 6, 12 and 18 months after the date 

of sale, and shall provide for the payment by the purchaser 
of interest payable semi-annually from the date of sale on 
the balance of the principal amount outstanding from time 
to time. 

The interest rate charged on property sales is set by the 
Director ol Finance. This matter is reviewed semi-annually. 
Generally, the rate is arrived at by adding l^a to the 
prime bank lending rate. This method of determining the 
interest rate was approved by Council on August 19, 1969. 

(c) Every sale of improved property shall be made according to 
the terms negotiated, recommended by the Board of 
Administration and adopted by Council. 

The rate of interest charged in the agreement for sale of 
such improved properties shall be the same as charged on 
vacant properties as per Council's Resolution of August 19, 
1969. 

(d) Every deed or agreement for sale made with respect to the 
sale of real property by the City shall be sealed with the 
Common Seal of the City and signed by the Supervisor of 
Property and Insurance and the City Clerk, who are author- 
ized to execute all such deeds or agreements for sale on 
behalf of the City." 


Your Board 

Submits the foregoing report of the Supervisor of Property and 
Insurance to Council for Information and notes that the interes 
rate to be charged by the City was adjusted to effective, 
September 1 st, 1 973- 


FOR COUNCIL ACTION SEE PASE(S). 
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WORKS Sc UTILITY MATTERS 


INFORMATION 

1. Lane Paving - Traffic Implications 

The City Engineer reports as follows: 

"On July 3rd, 1973 Council considered a report from the City Engineer giving 
further information about lane traffic problems and speed bumps with particular 
reference to the lane west of Kersland Street and the lane east of Heather Street 
and north of 54th Avenue. At that time Council moved that these two lane local 
improvement projects be undertaken, and, further "that the City Engineer be 
advised that Council would look with favour on the establishment of speed bumps 
in certain specific areas such as the one requested for Project 51" (Project 51 
was the paving of the above two lanes). 

In the Department Report before Council on July 3rd it was pointed out that 
we did not feel that traffic conditions in the above two lanes were unusual and, 
therefore, did not require any special speed bump treatment. Accordingly, the 
paving has now been completed in these lanes and speed bumps were not included 
in the paving. 

As mentioned in the report there are some locations where lanes are being 
used to some extent as a short-cut and where speeds are excessive and, therefore, 
in these locations speed bumps may be helpful. Two lanes in this category are the 
lane south of 49th Avenue/Imperial Street from Tyne Street to Arlington Street and 
the lane south of 48th Avenue from 49th Avenue /Imperial Street to Frontenac Street. 
These lanes are paved and provide attractive "short-cut" routes for through traffic, 
over half of which is exceeding the 15 M.P.H. speed limit. In view of Council's 
resolution favouring speed bumps, we will be installing them on an experimental 
basis in these two lanes. 

If the bumps prove to be successful, we will install them in other lanes 
which have similar problems of speeding and excessive use. The bumps will only 
be located in paved lanes, and the construction of the bumps need not be scheduled 
with the lane paving project. 

The above is submitted for Council's INFORMATION." 

RECOMMENDATION 

2 , Additions to Police Department Radio System 
The City Engineer reports as follows: 

"To relieve the present overload on the Police radio channels and 
to provide a more efficient radio operation for the Police Department, it Is 
necessary to convert the Police radio system to a new radio frequency band and 
to expand the present five channel radio system to a seven channel radio system. 

The improvement In the Police radio system was part of the recom- 
mendations made by the Consulting Engineer, Systech Corporation. The City 
officials' report on these reconmendatlonB was presented to the Standing Committee 
on Finance and Administration which recommended that Council approve the concepts 
In principle. This recommendation was approved by Council on May 29th, 1973. 

This project Is one of the four projects In the report which the 
City officials reconmended but were not Included In the 1971-1975 Five Year Capital 
Program. The Director of Finance stated that. If approved by Council, funds for 
this project will be provided from the unallocated 1973 Supplementary Capital 
Budget Funds. 

To provide the new radio system for the Police will require the 
purchase and Installation of six radio transmitters and the conversion of one 
I existing transmitter to the new frequency assignment. It Is proposed to install 
the new transmitters In 1973 at an estimated cost of $56,000. 
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The system will not be operable until 1974 when the mobile radios 
in the vehicles and the remaining re-usable transmitter will be converted to the 
new frequencies. The estimated cost of the work required in 197A is $54,000. 

The Police Department proposes to operate the new radio system so 
that a separate radio channel is assigned for each of the four Police districts 
and to have a separate dispatcher for each district. It is likely that this 
operation will require an increase of approximately three operations personnel. 
A request for these additional personnel will be submitted when the exact require- 
ments and classifications are determined and funds will be requested as part of 
the 1974 Police Department Budget. 

The improvements in the radio system should be put into effect as 
soon as possible to improve the communications to the field units and, conse- 
quently, to improve the efficiency of the force. The changes to the radio system 
may be proceeded with independently of the proposed renovations to the Public 
Safety Building because only a small part of the radio equipment is to be located 
in the building and this can be relocated easily. 

The City Engineer RECOMMENDS that approval be given to implement 
the first phase of the addition to the Police radio system and that $56,000 be 
appropriated from 'Unallocated Supplementary Capital Funds' for this project." 


FOR COUNCIL ^am SEE PhQ^S). 
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BUILDING AND PLANNING MATTERS 

RE COMMEN DAT I ON S 

1, Rezoning: S/E Corner 22nd Avenue 
and Boyd Diversion (Mrs. D. Leung) 

The Director of Planning and Civic Development reports as follows: 

"An application has been received from Mrs. D. Leung, 627 Main 
Street, requesting an amendment to the Zoning and Development 
By-law whereby Lots 1-3, Sec. 48, NW% , THSL being the south- 
east corner of 22nd Avenue and Boyd Diversion, would be 
rezoned from a C-1 Commercial District to a CD-I Comprehensive 
Development District. 

The applicant states the nuroose of the aoplication is • constructing 
a 42-suite senior citizens housing on the above location' < 

Also submitted with the application is a letter from B,F, Leung, 
Secretary, Vancouver Chinatown Development Association, which 
states : 

•In the last ten years the owners of the above property 
have had numerous meetings with various City officials 
to find a satisfactory use for the above property but 
without success < The rest of the 22nd Avenue frontage 
in this block is occupied with local stores which have 
been there for a long time, but they appear to be run 
down, and undoubtedly further stores would result in 
lowering their earning caoacityj and making the deve]oo- 
ment of any others a losing proposition^ In addition, 
the current zoning requires a frontage setback of 24 
feet, whereas the existing stores, built a long time 
ago, have no setback. 

Accordingly we see no point in using the oroperty for 
further store development, but we do feel that it is in 
a good location and of satisfactory size for use as a 
senior citizens housing project. It has many advantages 
for this purpose, It is across the street from a oark 
containing a community centre, it is on a transit line; 
it is on reasonable level land and there are food stores 
available on the adjoining property. 

The Vancouver Chinatown Development Association is a non- 
profit organization and we propose to build a senior 
citizens housing on this site, catering to all nationali- 
ties from all walks of life and not exclusive for 
Canadians of Chinese ancestry. The rental scale will 
be approximately $75.00 to $85,00 per month per suite 
inclusive of heating and kitchen appliances. There is 
a shortage of senior housings and we feel that we will 
contribute much happiness to the senior citizens who 
would be tenants in this project; who would have the 
advantage of participating in the activities in the 
community centre being involved in the classes day and 
the recreational activities. There is a neighbourly 
atmosphere in this community which the tenants in the 
project would be able to enjoy. 

We have engaged a competent architect to prepare preliminary 
plans for this project; involving 42 suites of senior 
citizens housing units; each with its ovm balcony over- 
looking the park and the mountains in the distance. These 
housing units will undoubtedly be a distinct advantage 
for the area, supplying a need of housing for the 
senior citizens in the neighbourhood. There will 
be a first class management with rents as low as 
possible , 

Thia is the only satisfactory use for this land that 
we have been able to findj Your favourable considera- 
tion -of tltiii ^t»5«et ifould be ao«t appreciated. It 
will, of course, involve some minor zoning chang«a 
which w will advance through the usual chsnnel. • 
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Also submitted is a preliminary plan of development oreoared by 
William S. Tong, Architect, 3615 West 19th Avenue, which indicates 
a three-storey structure with oartial cellar, the building to 
contain 42 units with off-street parking provided at one space 
for each 6 units, plus one off-street loading facility. The 
main wall of the building maintains an approximate 17' setback 
from East 22nd Avenue, 20' from Boyd Diversion, 7' from the 
easterly property line and 48' from the centre of the east-west 
lane . 


The subject property consists of 3 lots, two with a frontage of 
50' and a third 70' onto 22nd Avenue with a general denth of 110', 
the total site area being approximately 16,700 souare feet. 

The subject lots together with Lots 4-8 to the East are zoned 
C-1 Commercial (local) with the remainder of the lots developed 
with small stores and offices with two of the buildings being two 
storeys in height having living quarters above. 

Immediately across 22nd Avenue to the north is Renfrew Park which 
also contains the Renfrew Community Centre. The Southwest corner 
of Renfrew and 22nd Avenue is zoned C-1 Commercial and contains a 
gasoline filling station. All lots on the west side of Renfrew 
between 21st and 22nd Avenues are zoned C-1 Commercial, part of 
which is developed with a gasoline service station, store with 
living quarters, and the remainder with dwellings. 

Locations of these buildings are shown on the plan attached as 
Appendix A to this report, 

There is an over-abundance of local commercial zoning at the 
intersection of Renfrew and East 22nd Avenue and it is submitted 
that no additional local commercial facilities are required to 
serve the local neighbourhood. The use of the site for senior 
citizens' housing is a superior use as the senior citizens are 
close to the park, local shopping, and are on a transit route. 
It is considered, however, that the development as proposed is 
too dense, the building too high and excessive in floor area. 

The City Engineer has advised that improvement of Renfrew Street 
and the Boyd Diversion from 14th Avenue to Nootka Street with 
curbs and pavement under the Local Improvement orocedures is 
planned for 1974, The realignment of the intersection of Renfrew 
Street and the Boyd Diversion at 22nd Avenue would be nart of 
the project wherein certain highway land will become excess to 
street requirements, A portion of the excess highway adjoins 
the subject lots in the rezoning aoplication and the aDoli^ants 
have indicated their interest in acquiring the land for consoli- 
dation with their site. Sale of the excess highway land would 
require the approval of City Council, and the Supervisor of 
Property and Insurance is reporting separately on this matter. 
Such consolidation would be advantageous to both the senior 
citizens' development and the City by providing a larger site 
area and landscaped treatment at the intersection. 

An area, in excess of street recuirement s , of some 6,100 souare 
feet, could be made available for consolidation with the adjoining 
lots. This area is shown on the plan attached as Appendix B to 
this report. An easement is reouired for the existing sewer and 
water mains so that only about 1,950 square feet of this area 
adjacent to Lot 1 could be used as buildable land; the remainder 
would, of necessity, be required to be open landscaped area. The 
actual extent of these areas is subject to survey. 
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The Technical Planning Board was of the opinion that the Floor 
Space Ratio applicable to Lots 1, 2 and 3 should not exceed 0.75, 
with areas in the cellar occupied by storage and heating plant 
being excluded from the floor area for the purpose of calculating 
floor space ratio; and that the height of the building should not 
exceed two storeys plus cellar^ It is now recommended that the 
floor space ratio measured over the total area of Lots 1 , 2 and 3 
and the excess street land of approximately 6,100 square feet to 
be added to these lots, not exceed 0,61< This is equivalent to 
a floor space ratio of 0,75 over Lots 1, 2 and 3 and the building 
portion (approximately 1,950 sq^ft^) of the excess street land 
having regard to the two storey height limitation. 

The Engineering Department is of the opinion that the developers 
may be able to have access to this land by the end of November 
of this year, if Council at the Court of Revision on August 16, 
1973, approves the paving project for Renfrew Street-Boyd Diversion 
between 14th Avenue and Nootka Street, 

In 1964, when dealing with the proposed Renfrew Ravine Park, 
City Council generally designated part of this area as future 
park subject to certain conditions (including the finalization 
of the boundaries), and at that time, the City reserved the right 
to maintain, construct and reconstruct oublic utilities over the 
property. The lower portion of the ravine, where the Boyd 
Diversion realignment is planned, is already filled. The Suoer- 
intendent of Parks and Public Recreation has been made aware of 
the City Engineer's proposal to realign the intersection and 
provided the area of the land lying west of the oroposed sewer 
and water main easement remains open landscaping, the Superinten- 
dent concurs with this proposal. 

Two other parcels of land which will also become in excess of 
street requirements are shown on the plan attached as Appendix B, 
It is anticipated that the area south of the Boyd Diversion will 
be absorbed in the Renfrew Ravine Park, The owners of the 
Gasoline Service Station on Lots 20 and 21, Block 1, NE% Sec, 47, 
THSL (B.C. Hydro) have made application to obtain the land in 
excess of street requirements to the east of Lot 2.1 when available, 
for consolidation with their site so as to protect the viability 
of their activity. There will be a further reoort on this land 
at a later date. 

It is therefore RECO^MENDED the application be anoroved with the 
CD-I By-law restricting the development as follows: 

(a) Uses - Senior Citizens' aoartments with customary ancillary 
off-street parking and loading, 

(b) Floor Space Ratio - not to exceed 0,61 but the area of soace 
occupied by storage and heating in the cellar may be 
excluded. For the purpose of calculating the floor soace 
ratio permitted, the site area may be taken to consist of 
Lots 1, 2 and 3, plus that portion of the land in ex< ess 

of street reauirements located between the western boundary 
of Lot 1 and the east side of the realicined Boyd Diversion. 

(c) Height - not to exceed two storeys and cellar or one storey 
and basement nor 22' measured from the average building grade 
along East 22nd Avenue, 

and subject also the following: 

(d) The detailed scheme of development is to be first approved 
by the Technical Planning Board after advice from the Design 
Panel and consultation with the City Planning Commission, 
the Technical Planning Board having particular regard to 
the building providing adequate setback from the property 
line, suitable landscaped areas and off-street narking on 
the scale of a minimum of 1 space for every 6 units witVi a 
limited amount only of such parking being open surface 
parking , 


cont'd- . . T 


CXause No. 1 continued 

(e) No part of the building shall be constructed west of the 
proposed sewer and water mains easement and the remainder 
of the land to be suitably landscaped to the satisfaction 
of the Director of Planning and Civic Development. 

(f ) The applicants: 

(i) obtaining approval of City Council following a reoort 
thereon from the Supervisor of Property and Insurance 
to the sale to them of the land in excess of street 
requirements between the west side of Lot ' and the 
east side of the realigned Boyd Diversion, and, 

(ii) giving an undertaking satisfactory to the Director of 
Planning and Civic Development that they will first 
provide a satisfactory arrangement with the City 
whereby Lots 1, 2 and 3 plus the portion of the street 
acquired will be consolidated into one parcel and 
registered in the Land Registry Office. 

Should the above conditions not be complied with by the owners 
in order to permit the three readings of the amending By-law to be 
implemented within 180 days from this (Public Hearing) date, this 
approval shall exoire. 

The Technical Planning Board at its meeting held on March 23, 1973 
recommended that the rezoning application be aoproved subject to 
the above conditions. 

The Vancouver City Planning Commission at its meeting held on 
July 27, 1973 recommended that the rezoning apolication be 
approved subject to the above conditions and with the following 
specific recommendations: 

(a) THAT some consideration be given to including 
space for tenants' garden olots in the orooosed 
landscaped area; and 

(b) THAT the design of the roof be modified if 
possible to allow for the preferences of the 
Chinese community in regard to peaked roof 
llHes." 

IT IS RECOMMENDED that the reports of the Technical Planning Board 
and Vancouver City Planning Commission be received and the applica- 
tion for rezoning be referred for the consideration of Council 
at a Public Hearing. 


The Director of Finance and Supervisor of Prooerty and Insurance 
are concurrently submitting a report for Council's consideration 
regarding the sale of a portion of the street to the develoners 
of Lots 1 , 2 and 3. 

2. Building By-law: 
Board of Appeal 

The City Building Inspector reports as follows: 

"The Architectural Institute nnd the I'oal listnte Board 
of Greater Vancouver late in 1972 recommended that a Board of 
Apneal from the Building By-law be established with rxjwers to 
vary and interpret the Building Code. The f'ity Building Insix-ctor 
gave his reasons for opposing such proposal in a report to Council 
in May 1973 dealing with the adoption of the National I'.uilding 
Code. The Architectural Institute and the Real iistate Board have 
written to Council under dates of July 12th and July 20th ro5fx?c- 
tively commenting on the Building Inspector's report and reiterat- 
ing their position. Copies of their letters are attached. 


11;' position is not channed from what 1 outlined in my 
report of ?«laj' 1973, the appropriate extract l>eino as follows: 

'(1) A I5oard of Appeal with resrxjct to the Ruildj 

By-law should be set up 


It is the opinion of the City Building Inspector that the 
Building By-law should not be subject to appeal. The By-lav; 
is comprised of regulations, most of ivhich relate to safet" 
and as such should not be subject to ap;X^al , It ivould not 
be proper for example, for a board to rule in favour of an 
applicant who wants to reduce the assumed design loads or to 
increase allowable stresses in materials. Yot this cculd 
occur if such board had power to vary any clause in the Puild- 
ing By-law, Less obvious but equally important, such board 
should not have the pov/er to reduce requirements relating to 
means of egress or ^ire protection. If it becomes apparent 
that the By-law should be changed. Council can amend it ivith 
little loss of time, 

'»'ith rnspcct to new methods and mr>teria]s, thor(-' is flexibility 
in the By-law whereby the !^uilding Insricctor can allow such use 
if the applicant can demonstrate theit the rirt^posed e'luiva 1 i^nts 
will provide the level of fxjr formance required by the By-law. 
The l^uildinn Insjxsctor v/ho is motivated [>rLnarily by safety 
considerations is likely to make a sounder decision than a 
Board w:-" th a variety of motivations. 

It is STiggested that such Board should interpret tlx^ My-la".-. 
This is considered inappropriate since interpretation is the 
responsibility of the City's Lav; !>3partmcnt. t^bviously the 
Building Insrx^ctor rules on many matters on a day to day basis. 
If an applicant feels the Law !Jepartment is v;ronu, he can have 
the matter resolved in the courts. If parts oi" the By-la:v are 
ambiguous, nal:ing interpretation difficult, Council can amend 
the By-law to make it clear and in such case interpretation 
\'.'ould becon^e academic . 

These matters have been discussed with the Corooratioii '"ounsel 
and it is pointed out that the City could be found liable if 
a disaster resulted from a poor decision of such board. '."urthcr^ 
more, the Corporation Counsel points out the present <-'nabling 
legislation would not permit such aprxjal boards' 

T wivnt to add some comments on the i'«oints made in tlu> 
letter from the Architectural Institute of British Columbia. 

(a) I doi'bt there are many areas in the Code wiiich are 
subject to a variety of inte rpretations ^ 

(b) Tt has been ny ex[-)eriencc with a nutnber of architects 
and professional engineers that their retuiosts an^ in 
effect requests to waive the requirements of a given 
cla'isc in the By -lav; , This is not a matter of inter- 
pretation. The proper procedure in such case is to 
amend the By-law, 

(c) Most of our differences with architects centre on fire 
safety matters. The architect may have failed to notice 
a given require'nent and done a lot of design worl. which 
must be redone if it is to comply with the Code or the 
owner may lie faced with significant extra cost. The 
architect then puts forward a different "interpretation." 
For example in an institutional use (wliLcli includes 
hospitals) jiatient's sleeiiing rooms are required to b<> 
seiiarated J:rom adjacent rooms and public ('i>rr idor^. , 
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ClttHse |io» 2 oontipwed 

This means the doors raust have a fire -protection rating 
and be equipped with self-closing devices. With the 
approval of the authority having jurisdiction, hold-open- 
devices may be installed. In a particular case the 
architects wished the clause to be "interpreted" in 
such a way that the self -closers could be omitted. The 
Building Inspector opposed this and referred the propo- 
nents to the Associate Committee for amendment to the 
Code if it can be clearly shown that such amendment is 
justified. 

It is recommended that the svibmissions from the Archi- 
tectural Institute of British Columbia and the Real Estate Board 
of Greater Vancouver be received," 

3. Rezoning: N/s E. Pender between McLean & Woodland 
(M. Gurniak 


The Director of Planning and Civic Development reports as 
f ol lows : 

"An application has been received from M. Gurniak, 2215 Charles 
Street, Vancouver, B.C., requesting amendment to the Zoning 
and Development By-law whereby Lot 15, Sub. 5 Block C, D.L. 183 
be rezoned from RM-3 Multiple Dwelling District to M-1 
Industrial District for the purpose of 'Electrical Contracting 
(Offices & Warehousing of Equipment & Tools) ' . 

The subject property has a frontage of 33' and a depth of 
approseimately 118' and was occupied by an older type dwelling, 
now demolished < The two properties to the east of the property 
and immediately to the west are aoned M-1 Industrial. This is 
one of a number of lots that were left zoned RM-3 many years 
ago on the wishes of the then property owners when the lots 
on the north side of Pender and Conmercial were generally reaoned 
to M-1 Industrial. 

The Technical Planning Board at its meeting of June .15, )973, 
recommended the application be approved. 

On July 20, 1973, the Vancouver City Planning Commission endorsed 
the recommendation of the Technical Planning Board. 

It is RECOMHENDED that the reports of the Technical Planning 
Board and Vancouver City Planning Commission be received and the 
application be referred for the consideration of Council at a 
Public Hearing." 

INFORMATION 

4 . Suite at 2951 East 25th Avenue 

The Director of Permits & Licenses reports as follows: 

"A second letter of complaint has been received from Mr. 
Peter Ward and Mr, Roy Grass with resi>ect to an illegal 
suite in the basement of the above building. 

The above property is situated in an RS-1, One Family Dwel- 
ling District and under the regulations of the Zoning and 
Development By-law, the Technical Planning Board may grant 
a limited period of time for the retention of either a dwelling 
unit, or a housekeeping unit which has been continuously used 
and occupied from a date prior to June 18, 1956, Our records 
show that Development Permits were Issued for the retention 
of the basement dwelling unit for a limited period of time 
expiring December 31, 1972, 

.coii^t;'*^ 
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Clause No. 4 continued 

On November 22, 1972, the first letter of complaint about the 
above basement dwelling unit was received from Mr. Peter Ward 
and Mr. Roy Grass. On November 28, 1972, City Council passed 
a motion that all existing E>evelopiaent Permits would be extended 
for a period of six (6) months, expiring June 30, 1973 and that 
a Committee was to be appointed to review the Illegal Suite 
Policy. Mr, Grass and Mr. Ward were notified of this decision 
by City Council. 

On March 20, 1973, City Council passed a motion which extended 
the expiry date for illegal accommodation in the RS-1 Districts 
to December 31, 1974, provided a new Development Permit application 
was made. The owner of the property made an application for a new 
E>€velopnent Permit and on April 16, 1973 this Development Permit was 
issued, thereby extending the limited time on the basement accom- 
modation to December 31, 1974. 

On August 15, 1973, inspection was made where it was found the 
building was occupied as a Two Family Dwelling, in compliance with 
the Development Permit. With respect to the drying of different 
kinds of fish on the lawns surrounding the building, the Health 
Department reports there is no evidence of this accusation and 
there are no violations of the Health By-law. 

The foregoing is submitted for the INFORMATION of Council". 


DELEGATION REQUEST: Mr. Peter Ward 


RECOMMENDATIONS ; 

5. Development Permit Application No. 63576 
2236 Kingsway 
C-2 Commercial District 


The Director of Planning and Civic Development reports as follows: 

Mr. L.S. White for Coastal Propane Ltd., has filed the above 
noted development permit application to install a free standing 
propane dispensing tank on the above site, currently developed 
with a gasoline service station. 

The Technical Planning Board and Vancouver City Planning 
Commission recommend that the Development Permit Application 
No. 63576 be approved thereby permitting the installation of a 
500 gallon propane dispensing tank on this site to be used 
in conjonction with the existing gasoline service station 
subject to the following condition; 

1. Prior to the issuance of the Dsvelopment Permit, 
revised drawings are to be first submitted to 
the satisfaction of the Director of Planning and 
Civic Development clearly indicating the pro- 
vision of a horizontal type 500 gallon propane 
tank in lieu of the vertical J2 ft. high tank 

It is RECOMMENDED that Development Permit Application No, 63576 
be approved in accordance with the recommendations of the 
Technical Planning Board and the Vancouver City Planning 
Commission. 


DELEGATION REQUEST; Coastal Propane Ltd 
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6, Development Permit Application No. 63297 
1407 E. 41st Avenue 
C-1 Commercial District 


Development Permit Application No, 6329S 

3320 Oak Street 

C-1 Commercial Dist ri c t 


The Director of Planning and Civic Development reports as follows! 

Mr. L.S. White for Coastal Propane Ltd,, has filed the above 
noted development permit applications to install a free standing 
propane filling unit on each of the above sites, currently 
developed with gasoline service stations. 

The Technical Planning Board and Vancouver City Planning 
Commission recommend that the Development Permit Applications 
Nos. 63297 & 63298 be approved in accordance with the submitted 
applications thereby permitting the installation of a propane 
filling unit on each of these sites, subject to the following 
conditions : 


1. Prior to the issuance of the development permit 
revised drawings are to be first submitted 
clearly indicating to the satisfaction of the 
Director of Planning: 

(a) the provision of horiaontal type units 
of a maximum capacity of 500 gallons, 
rather than the vertical type indicated 
on the original drawingaj 

(b) details of screening, 

2, Screening to be provided within 60 days from the 
date of the installation of the proposed tanks and 
thereafter to be satisfactorily maintained. 


It is RECOMMENDED that Development Permit Applications Nos, 63297 
and 63298 be approved in accordance with the recommendations of 
the Technical Planning Board and the Vancouver City Planning 
Commission. 


and 


DELEGATION REQUEST: Coastal Propane Ltd. 
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FINANCE MATTERS 


RECOMMENDATION 

1. City of Vancouver - Sun Life Policy 
(Group Life Insurance Policy) 


The Corporation Counsel reports as follows: 

"Fowler & Associates Consultants Limited have sub- 
mitted Amendments Numbered 10, 11 and 12 to the Sun Life 
Assurance Company of Canada Policy No. 8645-G&GD covering 
certain City employees, for approval. 

Amendment No. 10 recognizes the members of the 
Vancouver Police Officers' Association as a separate unit 
effective April 11, 1972 and increases the life benefits for 
members of the Vancouver Fire Fighters Union, Local No. 18, 
from a fixed coverage of $6,000 per member to $1,000 coverage 
for each $1,000 (or part thereof) of a member's salary effective 
September 1, 1972. There are some minor amendments which bring 
the policy up-to-date but do not affect the rights or obligations 
of the employees or the City. 

Amendment No. 11 removes the coverage for employees 
of the Vancouver Museums & Planetarium Association effective 
February 1, 1973. There are some minor amendments which bring 
the policy up-to-date but do not affect the rights or obligations 
of the employees or the City. 

Amendment No. 12 provides $1,000 of insurance coverage to 
each of Robert Arthur Bodie, Alexander William Curran, Joseph 
Satterthwaite , James Edward Urwin, former City employees who 
are now employed by the Greater Vancouver Regional District, 
upon their retirement, subject to certain conditions contained 
therein, effective February 6, 1973. This provision was approved 
by resolution of Council of February 6, 1973." 

The foregoing amendments are satisfactory, therefore, 
it is RECOMMENDED that the said Amendments Numbered 10, 11 and 
12 be executed by the Mayor and the City Clerk and the seal of 
the City affixed thereto. 


CONSIDERATION 

2 . Business Tax under the Municipal Act 
The Corporation Counsel reports as follows: 


"The Deputy Municipal Clerk of Burnaby advises that a ruling 
of the Supreme Court of Canada has held that AnnuaJ Rental 
Value as used in assessing business tax means net return to 
the owner. 

Burnaby wishes the City to support its request to the Provin- 
cial Government for legislation to allow gross annual cost to 
the tenant for comfortable occupancy of the premises including 
such items as heating and real property taxes, to be the annual 
rental value. 


Department Report, Septeniber ?, 1973 (FINANCE - 2) 


Cl^^igg^ tip, ^ [.cont'd) 

Council may be interested in the provision of the Charter which 
is : 

"285. Annual rental value shall be deemed to 
include the cost of providing heat and 
other services necessary for comfortable 
use or occupancy, whether the same be 
provided by the occupant or owner." 


A reasonable reply to the request might be to indicate Council's 
support for legislation similar to the provision of our Charter." 

The Corporation Counsel submits the above report for the 
CONSIDERATION of Council. 


INFORMATION 

3. Analysis of 1973 Property Tax Roll 
for Single Family Residences 


The Director of Finance reports as follows: 

"Herewith submitted is the regular annual report 
showing the taxes levied on single family residences. The 
statistics on the attached exhibits are shown in stepped groups 
to demonstrate taxes paid by the different valued properties. 

As a very large majority of single family residences are 
owner occupied and the owners are therefore eligible for the home 
owner grant, the taxes have been shown with the maximum allowable 
home owner grant deducted. 

In Exhibit I the data is grouped in steps of general 
taxabJ.e value and shows the taxes payable at each level. 
Exhibit II is a summarization of Exhibit I with the groupings 
based on taxes payable. In Exhibits III and IV, the properties 
are divided up into three sub-groups based on the assessed 
values. For each sub-group, the figures are presented for the 
average net taxes, the rate of increase in taxes for 1972-73, 
and an analysis of the ratio of land to total assessed values. 

The average total taxes (general, school and hospital) 
is $580, and minus the home owner grant is $380. These average 
taxes represent an increase of 6.8% over 1972. This average is 
the arithiaetic mean of the total taxes and the total properties, 
and should not be confused with the median (what the average 
taxpayer pays) which was $50 6 (net $306) . 

As is demonstrated in Exhibit III, the rate of increase 
in taxes is different for the different sub-groups of single 
family residences. The lower valued properties experience a 
proportionately faster rate of increase in taxation than do the 
higher valued properties. For the period 1972-73, the lower 
valued properties experienced an increase in taxes (net of home 
owner grant) of 10.3%, whereas the higher valued properties had 
an increase in taxes of 5.6% 

The phenomena by V7hich the lower valued homes 
experience a proportionately higher rate of increase in taxes has 
been fairly consistent in the past few years. One factor which 
is operating to cause this is that assessed value of land is 
rising at a faster rate than assessed value of improvements. 
As is demonstrated in Exhibit IV tlie lower value properties 
have a liigher proportion of their total investment in land than 
do the higher valued properties. For this reason, then, their 
taxes would tend to rise at a faster rate. 
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Clause No. 3 (cont'd) 

I 

A second factor which accentuates this first effect is 
that improvements are taxed at 75% of their assessed value 
wherean land is taxed at 100% of assessed value. Thus, not only 
are improvements increasing .in value at a slower rate, but also 
the increare is being discounted by 25%. While on this topic, 
it may be of interest to note that if improvements were taxed 
at 1001 of assessed value for general purposes, the effect 
at the time of switch-over would be that each single family 
residence would experience a reduction in taxes of approximately 
$10, and this reduction would be picked up by other properties- having 
a higher proportion of improvements to land (apartments, commercial 
and inductrial). If thin agtion was taken to shift the tax base, 
the benefit would accrue proportionately gx-eater to the lower valued 
homes, and could be seen as a recompense to the regressive features 
that have been highlighted here. 

With the annual increases in the home owners' grant, 
there is some offset to this trend because the increases in 
the home owners' grant have a proportionately more beneficial 
effect on the lower valued properties. However, in recent 
years, the increase in the home owners' grant has not had 
sufficient impact to offset the trend of proportionately 
higher taxes for the lower valued properties." 

The Director of Finance submits the above report for INFORMATION 
of Council. 

FOR COUNCIL ACTION SEE PAG^S),.. v:^..Z^±:..- 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON SOCIAL SERVICES 


AUGUST 30, 1973 

A meeting of the Standing Coininittee of Council on Social 
Services was held on Thursday, August 30, 1973 in the No. 1 
Committee Room, third floor. City Hall at 1:25 p.m. 

PRESENT ; Alderman Rankin (Chairman) 

Alderman Hardwick 
Alderman Linnell 
Alderman Marzari 

ALSO PRESENT ; Mr. J. Denofreo, Department of Human 

Resources 

CLERK ; M. Kinsella 

The Minutes of the meeting of August 16, 1973 were adopted. 
RE COMMENDAT I ON 

FOR COUNCIL ACTION SEE PAGEfSl.^ 

1. Report of the Family Division Committee of 
the Family and Juvenile Court 


The Family Division Committee of the City of Vancouver were 
present to discuss with your Committee their report on the Family 
and Juvenile Court. (This Committee is composed of Ms. Helen 
McRae, Chairman, Messrs. I. Waddell and A. Pierce, and Const. 
Mears of the Vancouver Police Department.) The Family Division 
Committee's report, which is attached for information, contains a 
number of specific recommendations for improving the services and 
facilities of the Family and Juvenile Court. 

Mr. Waddell, spokesman for the Committee, stated that the 
report was intended not only for City Council but also for the 
Judges of the Family and Juvenile Court and that recommendation 2 
on page 2 of the report was directed specifically towards the 
Judges . 

Your Committee reviewed in detail the comments and recommen- 
dations contained in the report of the Family Division Committee 
and 

RECOMMENDS that, based on the recommendations contained in the 
report of the Family Division Committee of the City of Vancouver, 
Council : 

(a) authorize that the staff of the Family and Juvenile Court be 
increased to the extent necessary to enable the Probation 
Officers to effectively carry out their functions and to clear 
the backlog of cases which have accrued through the expanded 
jurisdiction of the Family Court into custody, maintenance, 
etc. and that there be a report back as soon as possible to 
the Standing Committee on Social Services on additional staff 
needs of the Family and Juvenile Court. 

(NOTE: The Administrative Analyst is currently preparing a 
report on additional staffing needs of the Family and Juvenile 
Court and your Committee requests that this report be pre- 
sented to it as quickly as possible.) 
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(b) authorize a new person to be appointed as administrator of the 
Family Division Court with remuneration commensurate with the 
demands of a highly responsible position; such a person should 
be given clear direction that he or she is to run the whole 
system, except, of course, for any interference with the judges. 

(c) authorize the Standing Committee on Social Services to meet as 
soon as possible with the City Prosecutor and District Judge 
Eckardt to obtain their views on the Family Division Committee's 
recommendations that 

(i) Family and Juvenile Court Judges, Prosecutors and Admini- 
strators be independent of the Criminal Division; the 
Judges to be directly T^sponsible to the Chief Judge of 
the Provincial Court; the prosecutors and administrators 
to be responsible to City Council. 

(ii) Prosecution and administration of the Family Court by the 
City Prosecutor's office be terminated and that instead 
there be established positions of Child Welfare Counsel 
and staff to assume the present responsibilities of the 
Prosecutor at Family and Juvenile Court. These staff 
should be orientated towards the prevention concept of 
child care rather than the crime-responsibility punish- 
ment concept which presently exists . 

(d) authorize the Family Division Committee to form a sub-committee 
to maintain liason with the Court Administrator, Child Care 
and Family Agencies, the Police Department, the legal profession 
and the Community. It is suggested that this sub-committee meet 
with the foregoing representatives on a monthly basis. 

(e) instruct the Provincial Court Administrator to delegate an ap- 
propriate official at the Family Court to schedule cases for 
trial on a realistic basis and to experiment with appointments 
being given for the hearing of cases, with a report back in 
due course to the Standing Committee on Social Services on the 
success or otherwise of this experiment. 

(f) instruct the Director of Personnel Services, in conjunction 
with the Provincial Court Administrator, to establish a new 
classification of "Information Officer", who would act as a 
general Court officer, and, in addition, would meet persons 
entering the Court and advise them of Court procedure and 
when the case would be heard. This person would also be 
responsible for the reception area. 

(g) instruct the Provincial Court Administrator to immediately 
implement the installation of food and beverage vending ma- 
chines in the Family and Juvenile Courts. 

FOR COUNCIL ACTION SEE PA5E{S).....SL— 
2. Grant Request: Vancouver Status of 'WeSIWtyf 

Council, Transition House 


Background ; Council on July 31, 1973 approved the following 
recommendations of the Standing Committee on Social Services with 
respect to the grant request of the Vancouver Status of Women 
Council, Transition House: 


Standing Committee of Council on Social Services 3 

ga.^Uge No* 2 (.cont'i^] 

"A. approve in principle the need for facilities for women in 
the following situations (as outlined in the attached 
brief from the Status of Women Council) 

(i) Women on their own with children to support who are 
in the process of separation, divorce, maintenance 
and custody problems; 

(ii) Mothers who are faced with crisis such as a violent 
drunken husband who threatens either themselves or 
their children 

(iii) Mothers needing emergency housing because of 
eviction or demolition of cheap housing. 

B. refer the brief from the Status of Women Council to the 
Director of Social Planning for review and report back to 
the Standing Committee on Social Services as soon as pos- 
sible, such report to include details of possible funding, 
provision of housing, auspices, etc. 

C. authorize the Chairman of the Standing Committee on Social 
Services to enter into negotiations with the Minister of 
Human Resources with respect to cost sharing of the proposed 
Transition House programme." 

Your Committee had for consideration today a report from the 
Director of Social Planning, dated August 14, 1973. The Director 
of Social Planning supports the need for this service and recom- 
mends that 

"The brief be referred to the Minister of Human Resources with a 
recommendation that this service, as described in the brief, be 
considered for inclusion in part of the services package to be 
made available under the provincial government's proposed Family 
and Youth Services Bureau. 

Communication be maintained between the Social Services Committee 
and the Committee of the Vancouver Status of Women to assist in 
the development of this new service." 

The Chairman stated that he had discussed this proposal with 
the Minister of Human Resources, who indicated that, while he ack- 
nowledges this as a necessary service, he would not be prepared to 
hand down a decision on the grant for a month or two. 

The Director of Welfare & Rehabilitation put forward the sug- 
gestion that the Committee consider the possibility of utilizing 
part of the Bridge Y to provide services and accommodation for 
women in transition. He pointed out that the Bridge Y is not being 
used to full capacity (it has an average vacancy rate of approx . 40 beds/ 
night) . Another factor for using the Bridge Y is that the counselling 
and other services which might be needed by women in transition 
are currently provided. Mr. Boyd stated that should the Committee 
favour this proposal, a change in current policy would be needed 
as the City's present instruction to the Y.W.C.A. is that the 
Bridge Y by used as a facility for single women only; although, 
on occasion, women with children have been accommodated on an 
emergency basis. 


cemt ' d . . « ► 
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August 30 ^ 1973 

RECOMMENDED that Council authorize the Director of Welfare & Rehab- 
ilitation to enter into discussions with the Vancouver Status of 
Women Council and the appropriate representatives of the Bridge Y 
to enable part of the facilities in the Bridge Y building to be used 
for services and accoimnodation for women in the following situations: 

(i) Women on their own with children to support who are 
in the process of separation, divorce, maintenance 
and custody problems; 

(ii) Mothers who are faced with crisis such as a violent 
drunken husband who threatens either themselves or 
their children; 

(iii) Mothers needing emergency housing because of 
eviction or demolition of cheap housing. 

The Director of Welfare & Rehabilitation to report back as soon as 
possible to the Standing Committee on Social Services on the out- 
come of these negotiations. 

3 . Grant Request - Grandview Youth Programme 

Background ; On August 16, 1973, your Committee received 
a report and heard representatives from the Park Board and the 
Probation Services requesting a grant of $3000.00 to alleviate 
an emergency funding situation with respect to the above programme 
which centres around a large non structured gang of youths, 
varying in number from 10 to 30, who congregate mainly around 
the premises of Queen Alexandra Elementary School, 13 00 Block 
East Broadway- At that time, your Committee resolved to refer 
the grant request to the Director of Social Planning for an early 
evaluation report on the programme, to include discussion with 
the Police Officers involved in the programme. 

Your Committee had before it today a report dated August 30, 
1973 from the Director of Social Planning and a report dated 
August 30, 1973 from the Patrol Superintendent's Office. The 
Police Department's report, which is attached, supports the need 
for social intervention and establishment of a work programme to 
lure juveniles from the school . 

The Director of Social Planning 's report read in part as 
follows : 

" THE YOUTH PROBLEM 

A Community Police Team has been involved in the Grandview- 
Cedar Cottage area since April, 1973 and has had frequent contact 
with the group to the present. 

Information from police indicates there are 25 persons (17 males 
and 8 females) ranging in age from 15 to 19 years, who congregate 
around the premises of Queen ' Alexandra Elementary School, 1300 
East Broadway, during the evening hours. 

From May 1 to the present, police records indicate eight com- 
plaints received by police. One call was attended wherein one 
charge was laid. 

Information on how many of these individuals have had police/ 
court contacts was unavailable for this report. However, police 
indicated a number had police contacts but tended to act out in 
other areas of the city. An axample of one individual involved 
in a car theft and chase at 12th and Oak was cited. 
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THE PROPOSED SOLUTION 

Staff of the Probation Department in concert with an ex RISE 
Project person (Parks Board LIP Recreation Project), Cedar Cottage 
Neighbourhood Services staff, the Community Police Team and Parks 
Board, have worked together since mid August in developing a make 
work project, placing many of the above mentioned youths in temp- 
orary employment. The object of the programme has been to place 
individuals in temporary employment for a period of up to 30 days 
to: 

1. disperse the group; 

2. provide individuals with money; 

3. fill the gap between end of holidays and school 
opening for those in the group attending school 
(a number do not attend school). 


FUNDING 

The Department of Human Resources has provided a grant of $2,000 
which is being handled through the Accounting Department of the 
Parks Board. $1,596 of that grant has been expended to date. 
There was an income of approximately $100. 

Mr. Bingham, Department of Human Resources, was contacted on 
Wednesday, August 29, 1973, concerning the conditions, if any, 
respecting the grant. He stated that no definitive conditions 
had been established, but generally, these funds are granted on 
the basis of municipalities matching the grant dollar for dollar. 

However, in the interim, should the city in concert with local 
area resources determine that a programme requiring longer term 
funding is required, Mr. Bingham stated that there is, "every 
opportunity to consider a rationale on-going programme involving 
provincial cost-sharing." 


CONCERNS 

There is little question that some immediate action was merited 
in this situation. The agencies involved should be complemented 
on the immediate efforts to divert these individuals from nega- 
tive group behaviour. 

However, the programme has already completed 15 of 30 days. The 
desire for the $1,000 for staff is to hire two staff to work more 
intensively with fewer numbers of youths. 

The programme is already consuming the efforts of three staff 
people plus the ad hoc advisory group. The length of the pro- 
gramme plus present resources already committed would not be 
warranted at this time in our judgment. 

Since the programme overlaps with school and is voluntary, the 
desire of the youths to continue to work and the availability of 
jobs are serious questions which cannot be answered at this time, 
but would appear to put the programme, in its present form, in 
some jeopardy. 

A number of these individuals do not attend school and have 
extensive police/court contacts. They require more than a 30 day 
work programme. 
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The recent vandalism would re-inforce the need for: 

1. a more intensive, longer range employment programme 
for certain individuals; 

2. direct efforts be made by present resources already 
in the community to disperse the group and provide 
constructive alternatives with employers on part- 
time and after-school basis; 

3. such a programme must be undertaken for all youths 
in the community, not only kids causing problems. 

There is a very real possibility that such a programme will be 
perceived by the kids as rewarding them for bad behaviour when 
it may have no significant impact on their acting out behaviour." 

The Social Planning Department recommend that the grant re- 
quest for $3000.00 not be approved. Mr. Purdy, Social Planner, 
stated that his Department is of the opinion that as there are 
only 15 days remaining in the programme, continuation until that 
time would not make that much of an impact on the behavior of 
these juveniles. It was pointed out, however, by representatives 
of the Probation Staff, Park Board and the RISE project that a 
number of these juveniles would not be returning to school and 
that there is justification for continuation of the programme and, 
in particular, of the work project. Following further discussion, 
your Committee 

RECOMMENDS that Council 

A. approve a grant of $1000.00 to the Grandview Youth Pro- 
granSiie , these monies to be applied exclusively towards 
obtaining employment opportunities for the youth in the 
programme ; 

B. instruct the Director of Social Planning, in concert with 
area resources (including all those involved to date) and 
the Department of Human Resources to examine 

i. the need for and feasibility of an on-going employ- 
ment programme for young people in the Grandview 
Cedar Cottage area; 

ii . programmes, activities and staff needed and/or 
already available to curtail illegal and dis- 
ruptive groups and individual behaviour in the 
area, including anticipated costs and financing; 

iii. more effective ways of jointly working together 

in the interim (prior to the integration of social 
services) to develop effective youth programmes 
and anticipate such problems as are before us today 
before they are crises, and report back to the 
Standing Committee on Social Services on these 
matters in three weeks . 


4. Vancouver Opportunities Programme - Request for 

Classification and Salary Determination - 7 Positions 

Vancouver City Council on May 15, 1973, approved the following 
recommendations of the Board of Administration: 
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"a. The Personnel Services Department be authorized to 
classify and determine salaries of the two existing 
full-time permanent positions in the Vancouver 
Opportunities Programme, and 

b- The Personnel Services Department be authorized to 
assist the Director of Welfare & Rehabilitation in 
his study of the need for further permanent staff 
by advising and recommending on salary and classifi- 
cation of any proposed new positions. 

NOTE: This review could occupy up to one week of the time 
of a Personnel Officer II presently on staff. There 
could be some additional cost to the City in overtime 
to keep up with an already heavy workload." 

Representatives of the Vancouver Opportunities Programme ap- 
peared before your Committee today requesting a recommendation to 
Council that the number of positions approved for classification 
and salary determination be expanded from five (5) to seven (7). 
The V.O.P. submitted a number of class specifications in support 
of their request. The Director of Welfare & Rehabilitation opposed 
the establishment of seven positions and stated that a review by 
his Department of the additional V.O.P. work load indicated a need 
for 2 additional permanent staff, making a total of four (4) posi- 
tions to be classified by the Director of Personnel Services. This 
assessment was based on the work performance of staff doing similar 
jobs in his Department. He also pointed out that the Welfare and 
Rehabilitation Department has two full-time staff working on the 
V.O.P. programme. 

The V.O.P, representatives stated that, at present, there are 
a number of workers on the programme on LIP grants. When the LIP 
grants are phased out, the V.O.P. programme would be left with 
only two staff members to carry out all the necessary work and 
would therefore have to rely very heavily on volunteers, which 
would not lead to efficient operation. The argument was made that 
V.O.P. workers have very often been out of the work force for a 
number of years and may be undergoing job training and therefore 
could not be expected to perform as effectively as regular welfare 
and rehabilitation staff. Therefore, your Committee 

RECOMMENDS that Council 

A. approve the establishment of three (3) additional per- 
manent full-time positions under the Vancouver Oppor- 
tunities Programme and that the Director of Welfare and 
Rehabilitation be instructed to submit to the Standing 
Committee on Social Services within a reasonable period 
of time an evaluation of the operation of the programme 
with the expanded staff; 

B. instruct the Director of Personnel Services to proceed 
with classification and salary determination of five (5) 
positions for the Vancouver Opportunity Programme — 

(as previously approved by Council on May 15, 1973.) 

DELEGATION REQUEST: Vancouver Opportunities Programme 

Aldermen Linnell and Hardwick left the meeting at this point. A 
quorum not being present, Aldermen Rankin and Marzari submitted 
the following recommendation: 
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5 . Neighbourhood Information Centres 

FOR COUNCIL ACTION SEE PAGE(S) ...rP^L-,. 

The Director of Social Planning submitted for consideration a 
report in support of a brief from the Conference of Local Area 
Councils requesting funding for paid co-ordinators for Information 
Centres. The Director of Social Planning 's report read as follows: 

" Background 

There are about 20 Neighbourhood Information Centres in the 
greater Vancouver area (see Appendix I). They are sponsored 
by local area councils or local citizens conunittees and funded 
by the City in various amounts to cover cost of rent and utilities 
to an aggregate total of some $44,000 in 1973. Funds in the 
amount of about $500 per centre are also provided by United 
Community Services. 

The Brief which was submitted by the various local area councils 
recommends a tri-level funding formula - a total of some $14,650 
per centre for 15 centres in the Greater Vancouver Regional 
District (see page 5, attached Brief). 

The share asked from regional municipalities is $72,000 and 
$54,000 from the City of Vancouver in which 12 of the 15 centres 
are located. That's $10,000 more than has been approved for 
1973. 

Information Centres were originally staffed solely by volunteers. 
The presence of paid Co-ordinators in Information Centres grew 
out of an NSA demonstration project and LIP funding. 

lixperience has shown that where there has been a well traincui, 
full time paid Co-ordinator , there has also been a significant 
improvement in the administration and services of the Centres, 

A Neighbourhood Information Centre is different from almost any 
other public or private decentralised service because of its 
origin. It is born in the neighbourhood. It grows up i n the 
neighbourhood. It belongs to the neighbourhood. It does not 
have to be decentralised because it already is decentralised. 
As such, it is central to a natural, unforced, almost un-noticed 
worthwhile community development process. 

Information Centre criteria (see Appendix) call for an easily 
accessible service which provides information and referral 
regarding available public and private social services and 
programmes , 

More recently, and specifically in the attached Brief, InLoim- 
at ion Centres have now pointed up the fact that tViey do a good 
deal more as well. This includes the housing of various 
community groups and providing the soil, the seed, and the cross 
fertilization for the growth of new and innovative social 
programmes. Information Centres also provide a place for 
neighbourhood councils and other citizens groups to meet. 

In fact, because funding criteria, as originally adopted, 
discourages activities other than Information service. Centres 
have been loathe to detail their wider role in community affairs. 

In practice, Information Centres and their Co-ordinators exhibit 
no ambition to be involved in effort outside their own local 
area boundaries. Any outside agency which tries to organize 
Information Centres into a more viable, visable and fundable 
group, is met with a healthy scepticism. To a large extent, 
it is this parochial attitude which gives the Neighbourhood 
Information Centre much of its character and its credibility. 
And while some see a weakness in the lack of enthusiasm for 
centralized funding, training and public relations effort, others 
see it as a strength which should be recognised and respected. 
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Even within the Information Services Joint Committee, which was 
formed in June 1971 to help solve common problems, individual 
Co-ordinators tend to be cool toward any effort which might 
dilute their commitment to their own local area. It has not 
been easy for Information Centres to establish their own 
identities and potential as neighbourhood multiple service 
organizations. The contribution" that Information Centre Co- 
ordinators can make toward effective neighbourhood social 
service programmes goes largely unknown and unrewarded. 


Mr. Denofreo, Executive Assistant to the Minister of Human 
Resources, advised that he has this matter on the agenda for early 
discussion with the Minister of Human Resources with respect to 
funding of Information Centres . 

Your Committee discussed this brief in some depth with repre- 
sentatives of the Social Planning Department and Information Centre 
co-ordinators who were present for this item. Your Committee is 
basically in agreement with the proposal that information centres 
expand their terms of reference to include other services to the 
community, e.g. housing of various community groups and development 
of new and innovative social programmes. Therefore, your Committee 


RECOMMENDS that 

A. the Director of Social Planning, in consultation with 
local area council representatives and others, be 
authorized to review and revise the criteria for 
Information Centres, with report back to the Standing 
Committee on Social Services as soon as possible; 


B. the City set a limit of 15 to the number of Informa- 
tion Centres to be funded by the City; 


C. Council agree in principle to a 1974 grant for Infor- 
mation Centres, not to exceed a total of $54,000 (an 
increase of $10,000 over 1973) - subject to the provin- 
cial government and UCS approving their shares as outlined 
in the brief, of $111,000 for Vancouver Neighbourhood 
Information Centres. 


Alderman Hardwick rejoined the meeting at this point. Therefore, 
a quorum being present, your Committee submits the following: 


6 . Community School - Bayview Elementary School 

The Director of Social Planning submitted to your Committee a 
report on the Community School programme at Bayview Elementary 
School, requesting that $5,000 by added to the Social Planning 's 
Purchase of Outside Services (POSER) appropriation #7801/17 to pay 
the 1973 salary of the Bayview Community School Director. The 
Director of Social Planning ' s report read as follows : 

" BACKGROUND 

"It has been traditional in Vancouver that schools should only 
be used for school sponsored education programmes or by community 
groups on a formal rental basis. Following the development, of 
the Queen Mary Community School in North Vancouver two years ago, 
many citizen groups have taken a keener interest in their own 
neighbourhood school and have appealed to the School Board for 
after school staff and programme support , 
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In an effort to stimulate a greater and more comprehensive use 
of Vancouver's schools, a proposal for a Community School was 
discussed with the School Board by Social Planning staff in July, 
1972. At this time Social Planning made an offer of funds to 
facilitate the hiring of a community school director. The funds 
were to come from the POSER Account. 

While the proposal was not acted upon at that time, the School 
Board did review its policy in regard to a more comprehensive use 
of schools and later announced that in the fall of 1973, two 
community schools would be developed. 


PROPOSAL 

The Social Planning Department continues its promotion of this 
development and has offered to assist financially in the Bayview 
Community School. Social Planning staff think that the community 
school concept would be very well demonstrated under the direction 
of the Bayview School principal. In the last three years this ^ 
principal has generated considerable community participation in ' 
the affairs of the school; developed with her staff a very 
definite committment to the larger Bayview community; conducted 
with adults, students and teachers, a study of educational goals 
for the Bayview School; and engaged outside agencies to conduct 
programmes in the school co-operatively with parents and school 
staff. 

In a meeting with School Board officials, definite criteria for 
the operation of the Bayview Community School have been established. 
Social Planning, the School Board, Bayview School staff and the 
local Citizens Advisory Committee will conduct an on-goinq rval 
uation of the programme. All organizing members are responsibl«» 
for the raising of funds for the continuation of the programme 
into the second year. It is planned that following a years 
demonstration, the Provincial government will be approached to 
assume a larger share in the funding. 

By the time these arrangements with the School Board were 
completed, the Social Planning Department POSER Account had 
been expended or committed for 1973 and we are now unable to 
meet our 1973 offer of $5,000 for the salary of the Bayview 
Community School Director." 

Your Committee also had for consideration the following report 
from the Board of Administration on this matter: 

"The Committee is this day considering the recomm- 
endations contained in a report of the Director of 
Social Planning on the above subject. 

The Director of Finance has been consulted in this 
matter and he reports as follows: 

'The Director of Finance recommends that 
Council refer the concept of the Community 
School Program, particularly with reference 
to the financing and cost sharing (i.e. 
School Board, Park Board, Social Planning) 
of the program, to the Finance and Admini- 
stration Committee for consideration of who 
should be paying what proportions of the 
program costs. The Social Planning Department 
and Park Board should report to the Committee 
on the detail. 


334 


standing Committee of Council on Social Services- 
AU^St: 50, 1973 


11 


Clause jSJo. § j^cont'dj 


Council may wish to approve the above report 
of the Director of Social Planning, prior to 
consideration of the cost sharing by the 
Finance and Administration Committee, but 
such consideration should take place at least 
with reference to future cost sharing. ' 


Your Committee discussed this item in some detail with repre- 
sentatives of the Social Planning Department and 

RECOMMENDS that, subject to prior discussicwt; of this report by the 
Director of Social Planning with the Chairman of the Standing Com- 
mittee on Finance and Administration, with particular reference to 
the comments made in the Board of Administration report. Council 
approve the addition of $5,000 to the Social Planning Department's 
Purchase of Outside Services (POSER) appropriation #7801/17 to pay 
the 1973 salary of the Bayview Community School Director, these 
funds to be provided from Contingency Reserves. 


7. Vancouver & District Public Housing Tenants Association 
Report on Improving Recreation and Skill Development in 
Public Housing Projects 

The Vancouver & District Public Housing Tenants Association 
submitted to your Committee a comprehensive report setting out the 
needs for a recreation and skill development programme task force 
for residents of public housing projects in the City. This Associa- 
tion asked your Committee's support and endorsement of the attached 
recommendations. They have submitted a grant request for $100,000 
to the Provincial Government for funding of a number of recreational 
and skill development programmes for tenants of public housing as 
well as the community at large surrounding these projects. 

Your Committee discussed at some length the proposals contained 
in this report. During the discussion, comments were made by Mr. 
D. Purdy, Social Planning Department, and Commissioner May Brown, 
Board of Parks & Recreation, who in the main, supported the recom- 
mendations of the Vancouver & District Public Housing Tenants Associa- 
tion. Commissioner Brown stated that the Parks Board is willing to 
assist in any way possible and questioned if better service could 
be provided through community centres and Parks Board staff. Your 
Committee was of the opinion that the recommendations of the Van- 
couver & District Public Housing Tenants Association warranted in 
depth discussion and therefore 

RESOLVED that 

A. this matter by deferred to a special meeting of the Standing 
Committee on Social Services; 

B. the Director of Social Planning arrange for attendance at this 
meeting of appropriate representatives of the Vancouver and 
District Public Housing Tenants Association, Board of Parks & 
Recreation, School Board and the Social Planning Department. 


The meeting adjourned at approximately 5:25 p.m. 


INFORMATION 


FOR COUNCIL ACTION SEE PAiE(S).. 
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REPORT TO COUNCIL 
STANDING COMMITTEE OF COUNCIL 
ON HOUSING 


August 30, 1973. 


A meeting of the Standing Committee of Council on Housing 
was held in No. 2 Committee Room, Third Floor, City Hall on 
Thursday, August 30, 1973 at 3:40 p.m. 


Present : 


Alderman Harcourt (Chairman) 
Alderman Massey 
Alderman Hardwick 


Absent: 


Alderman Rankin (Civic Business) 


Also Present: 


Mr. W. Casson, Director of Housing 
G.V.R.D. 


Committee Clerk: H. Sugrive 


RECOMMENDATION 


Public Housing Pro.lects: Administration ; 

The Assistant Director of Community Planning reported as 
follows : 


"There are various public housing projects within the City now in various 
stages of development. Others may be advanced in the future. Projects 
concerned include: 


(a) Senior Citizens Housing 

Kitsilano (2: sites) 
4th Avenue and Wallace 


(b) Single People 

Uowntovi^n East Side (2 sites) 
Grandview Area (2 sites) 

(c) Family Housing 

1st Avenue and Cassiar Street 


Recent correspondence from the Province regarding its involvement in the 
Kitsilano senior citizens projects and the housing for single women in tlie 
Grandview area suggests tliat either the City or the Greater Vancouver Regional 
District handle the development of these projects through the design, tender 
arid construction stages. Precedents in Burnaby, Surrey and in Vancouver in 
the West End senior citizens project now under construction have been cited. 
Previously in the City this work h^? been handled by Central Mortgage ond 
Housing Corporation. C.M.H.C. staff have preuared sketch plans for the 
Kitsilano projects. The Grandview Single Women's housing has not yet reached 
this stage. 

It is the view of the Departments of Planning & Civic Development and of 
Permits and Licenses that tfie handling of these pfiases of work for numerous 
housing projects, which are intended to form part of the total Regional 
District housing stock, would necessitate additional staff. Further as public 
housing is a function of tlie G.V.R.D. and will involve construction tlirough- 
out tfie District, it seems logical, if a new arrangement is desired, tliaL tlris 
phase of the work be handled by the Regional District. Tlie Regional District 
is, in effect, employing the first stage of this procedure through preliminary 
design studies for the 4th Avenue and Wallace Street site. 

The Director of Finance wishes the Committee to note that this change in 
administration may result in some costs presently absorbed by C.M.H.C. and 
the Province being transferred to the G.V.R.D. level. 


Report to Council 53b 
Standing Committee of Council 
on Housing 
August. 30, 1973. 

- 2 


It is RECOmENDED therefore that in view of the requests contained in communi- 
cations from the Department of Municipal Affairs: 

(1) The City request the G.V.R.D. to undertake the necessary work 
involved in design, working drawings, tender calls and construction 
phases of public housing within the City of Vancouver, 

(2) Procedures initiated by tfie City for involving potential residents 
and residents of affected areas in the development of ttiis housing 
be continued ; 

(3) The Regional district undertake any necessary appl ica^tions for re- * 
zoning, subdivision and related matters as required.' 


Following discussion on the report it was 
RECOMMENDED : 

(i) That the Assistant Director of Community Planning' s 
report dated August 22, 1973 be rei'eived. 

(ii) That the Council approve the following recommendations of 
the Assistant Director of Community Planning: 


(a) The City request the G.V.R.D. to undertake the necessary 
work involved in design, working drawings, tender calls 
and construction phases of public housing within the City 
of Vancouver; 

(b) Procedures initiated by the City for involving potential 
residents and residents of affected areas in the develop- 
ment of this housing be continuted; 

(c) The Regional District undertake any necessary applications 
for rezoning, subdivision and related matters as required. 


JMEQRMATION 


Co-operative _ Housing 

Mrs. Lisa Duprey, representing a group of five medium income 
families, interested in housing in the area west of MacDonald 
Avenue, presented a brief requesting the Committee for a piece 
of land approximately 100* x 120' or three 33 ft. r±ty lots, in 
the west of MacDonald Avenue area. She stated that they proposed 
to either lease the land from the City, or have it purchased for 
them by the Provincial Government, who in turn would lease the 
land to them. 


Mrs. Duprey further informed that their intention was to 
utilize the land for the creation of a Co-operative Mousing 
cluster for the five families involved. This cluster would be 
of high quality construction making optimum use of the land. She 
also informed that they have retained Byron Olson as their architects. 
The Committee was further advised that the five families were 
now organized and had arranged for 100^ financing. The only problem 
was land. 


The Committee after discussion 
RESOLVED : 

(i) That the communication from Mrs. Duprey be received 


Report to Council 537 
Standing Committee of Ckjuncil 
on Housing 
August 30, 1973 ► 


and referred to the Director of Planning and the 
Supervisor of Property and Insurance for a report 
on the acquiring and the resale of the land in question 
near the University Endowment Land area. 

(ii) That the Director of Planning report to the Committee 
on the possibilities of rezoning the above land 
for the proposed housing. 

(Mrs. Duprey was asked to make an appointment with 
Mr. R. Youngberg of the Planning Department for a 
discussion of the details of their proposal.) 


3.| Revised Draft Lodging House By-law And Use Of Lodging 
L^mse operator Permits 

At its meeting on July 3, 1973, your Committee made the 
following recommendations which were approved by Council on 
July 17, 1973: 

"RECOMMENDED the the Communtiy Legal Assistance Society be 
requested to submit to the Committee ways and means whereby the 
City of Vancouver have a legal authority to carry out repairs 
to privately owned premises in situations where the owners are 
unable or will not comply with the City By-law standards, rather 
than the City having to close down the premises because of By-law 
infractions. 


FURTHER RECOMMENDED that the draft of the Lodging House By-law 
when submitted by the Health Department be distributed by the 
City Clerk to interested parties, asking for submissions to 
this Committee for the August 2Sth meeting. (A covering letter 
to indicate that Mr. Morgan and his staff are available for con- 
sultation. )" 

The Draft By-laws were distributed to interested parties 
asking for submissions to this Committee. Submissions were 
received from: 

(a) British Columbia Hotels Association 

(b) British Coliimbia Motels & Resorts Association 

(c) Vancouver and District Public Housing Tenants Association 

(d) Vancouver Community Legal Assistance Society 


(e) United Housing Foundation 


The Vancouver Legal Assistance Society clarified the 
following questions as hereunder: 


Question! 


Answer: 


Could the City order that certain repairs to buildings 
be done and if the owner or person having actual control 
refuses to make the repairs, could the City enter and 
make the necessary repairs? 

No, amendment to the Charter is necessary providing 
that Council can enter and bring the premises up to 
standard and charging the owners for doing so if they 
fail to comply. 


Question: 


Could the City charge the 
control with the expenses 


owner or person 
of repairs? 


in actual 
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Answer: If an amendment is sought with reference to question 1, 

then section 336 can be applied 


Question: If owner or person in actual control of dwelling 

refuses to comply and chooses to close down the dwelling, 
could the City force the owner to operate as a hotel, 
lodging house etc.,? 

Answer* Presently under the Charter, the City does not have the 

power to do' this . 


In view of active and encouraging participation by the 
interested parties in the proposed Draft Lodging House By-law 
and envisaged amendments to the City Charter with reference to 
the Lodging House By-law it was 

RESOLVED ; 

(i) That submissions made by the above parties be recieved. 

(ii) That the proposals suggested by the various groups be 
studied by the Director of Environmental Health and 
the Corporation Counsel, and a joint meeting with the 
groups and the City officials be held to divide up 
those sections of the By-law which do not require 
charter amendments and submit a Revised Draft By-law 
to the Committee in one month's time. 

At this point the meeting adjourned to an 'In Camera* session 
at 4:45 p.m. 


FOR COUaciL ACim SEE PAS£(S|...^. 
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REPORT TO_ COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON WATERFRONT & ENVIRONMENT 


August 30, 1973 


A meeting of the Standing Committee of Council on Waterfront and 
Environment was held in No . 1 Committee Room, Third Floor, City 
Hall on Thursday, the 30th day of August, 1973, at 7:30 p.m. 


PRESENT ; Alderman Pendakur (Chairman) 

Alderman Linnell 
Alderman Massey 
Commissioner DuMoulin 


ABSENT: Alderman Marzari (Civic Business) 


COMMITTEE CLERK; H. Sugrive 


RECOMMENDATIONS 


1. FLOATING OFFICES AND OTHER STRUCTURES 

AND LIVE-ABOARDS IN VANCOUVER HARBOUR 


The Chairman advised the meeting that no policy has yet 
been recommended to Council on the question of floating offices 
and live-aboards in Vancouver Harbour. He stated that the City 
had no control over these vessels as the term vessels restricted 
them to the water, and, therefore, the City was unable to collect 
taxes of any form from them, unless they required a sewer connection 
to the City's sewer system. However, in the case of Mr. Waisman ' s 
floating structure, he has given to the City, in writing, his agree- 
ment to pay taxes to the City once a policy has been established. 

The Planning Department reported that it was coming very 
close to having a report ready for the Committee on taxes for 
floating offices and structures but that it was further away from 
a report for taxes on floating homes. The Chairman felt that perhaps 
the Planning Department, before submitting their draft report to the 
Committee, should meet with the National Harbours Board to discuss 
the matter in further detail. 

( a) National Harbours Board 

Representatives of the National Harbours Board were present 
at the meeting for the discussion of floating homes in the Burrard 
Inlet and to elaborate on their letter of July 4th, 1973, to the 
Chairman. The National Harbours Board advised that it was 
presently investigating the situation of the floating homes and other 
structures in the harbour and was quite interested in what advances 
the City has made in this respect. 

The National Harbours Board advised that they, as well as 
the City, had no actual control over these vessels or the number of 
such vessels coming into the harbour. As soon as one of these 
floating homes was classified as a vessel and periodically moved 
the vessel from one point to another, then they were within their 
classification. Due to the large number of vessels in the harbour, 
it was impossible for the Harbour's Board to investigate each one 
separately. 

Dr. E. Khan of the National Harbours Board submitted to the 
Committee for perusal, a copy of the National Harbours Board's 
By-Laws and Act, in the hope that possibly some definition in the 
Act or By-Laws could put some restriction on the number of boats 
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coming into the Harbour, or the quality that should be required 
of these vessels. 

The Director of Finance, Mr. Peter Leckie, advised the 
meeting, that after investigation into the matter of collection of 
taxes from the floating developments, he felt that there was no way 
in which the City could collect either property taxes, business taxes 
or license fees. 

After further discussion in this regard, the Committee felt 
that a certain number of these floating developments in the Harbour 
added atmosphere to the Harbour, but that there should be some 
restriction on the number to be allowed to moor in the Harbour and 
some restriction as to the appearance to these developments and also 
method of 'collecting taxes from these developments. 

RECOMMENDED ; 

THAT the Corporation Counsel report v- 
back to the Committee on the legal 
aspects of how the Clry can collect either 
the equitable or real property taxes or 
business licenses from the floating homes 
and developments as well as a means for 
control over them. 

The Committee further felt that no further permission should 
be granted to anyone requesting sewer connections for floating homes, 
until such time as the study by the City and the National Harbours 
Board is completed. 

The Committee and the National Harbours Board agreed 
that perhaps some restriction should be placed on the number of live- 
aboards that any one marina may accomodate, and that all of these 
possibilities should be investigated. 

After further discussion, it was, 

RECOMMENDED : 

THAT the National Harbours Board be 
requested to inform the Council, as soon 
as it comes to their attention, of any 
impending floating structures, that are 
not vessels in accordance with the 
requirements of the National Harbours 
Act, so that the City in co-operation 
with the National Harbours Board can 
take the appropriate action against the 
unauthorized developments. 


(b) Coast Floating Homes Association ^ 

Mr. David Cox and Mr. Bob Johnson of Coast Floating Homes 
Association were present at the meeting to discuss the question of 
live-aboards in the Harbour. Mr. Cox advised the meeting that 
there were presently about 500 boats with people living on them in 
the Lower Mainland area and about 100 in Vancouver itself. He stated 
that this number is somewhat lower than in the past, as other Councils 
have discouraged live-aboards . 

Mr. Cox further advised that his concept for development 
was unique in that it would provide access to the waterfront, en- 
courage tourists to the waterfront to view the developments and 
provide the waterfront with the atmosphere for the area. He felt 
that this type of life would only appeal to a limited number of 
people and would not encourage many to live on the water. 
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Mr. Cox felt that by making his development legal, it would 
provide a good police patrol for the waterfront, create an atmosphere 
and above all the City could set standards for the type of vessels 
to be allowed and the number permitted in each area and then would 
be able to collect taxes. 

After further discussion, the Committee, 
RECOMMENDEP : 

THAT the Director of Planning investigate 
and report back to the Committee in 
respect of prospects of live-aboards in 
different areas on the waterfront, in 
particular the Eraser River and Burrard 
Inlet, and also in relation to density 
in each location. 


(c) Pacific Coast Fishermen's Mutual Marine 

_insug^ce. cp si ^^x):^_.m^^m^^^ T^^r^-jjQe Wayg -(1§65). L.td. 

At a meeting of the Special Committee on Burrrard Inlet 
Waterfront on June 28th, 1973, Mr. Sorbo of Kanata Marine Ways Ltd. 
presented a brief to the Committee in connection with improvements 
to his repair yard at the foot of Broughton Street. Mr. Sorbo in- 
formed the Committee that before commencing work on improvements 
to their repair yard, they must have a longer term lease. The 
Committee, at that time, made the following resolution: 

"THAT in view of the fact that Kanata 
Marine Ways (1965) Ltd. serviced 700 
boats, the Chairman be authorized to 
inform Marathon Realty Limited, the 
Lessors of the area, that the Committee 
considers this as a desirable longer 
term lease, compared to existing one 
year leases." 

Vancouver City Council, at its meeting on July 3rd, 1973, 
when dealing with the issue, took the following action: 

"THAT the resolution contained in item 
(b) of this Clause respecting lease 
to Kanata Marine Ways (1965) Limited, 
be referred back to the Committee for 
further report on details of the 
activities to be carried on." 


In view of the above, Mr. H. Chris tenson attended this 
meeting to advise the Committee of the activities of his boat repair 
yard. He informed the meeting that Marathon Realty Ltd. had agreed 
to extend their lease to 1981, and since that time, they have now 
commenced renovations to the boat yard. He further advised that 
his Company had been in the boat repair business since 1945, and 
that this boat repair business was the busiest in British Columbia, 
and even more so now as some of the smaller Companies were going out 
of business and others were having problems with leases. 

Mr. Christenson felt that a boat repair business, such as 
this one, fits into the general waterfront aspect and that people 
want to see boats, whether pleasure or commercial, and with the 
construction of their new buildings and the replacement of some much 
needed equipment, he felt that this would attract even more people 
to visit the waterfront. 


After further discussion, the Committee, 
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COMMENDED ; 

THAT Council consider the activity of 
Kanata Marine Ways (1965) Ltd. presently in 
operation as viable industry of the 
type which is not only desirable but 
essential for long term policy for the 
waterfront development. 

INFORMATION 


2. Communication - Bureau of Transit Services 

The following communication was received from the Bureau of 
Transit Services, dated August 20th, 1973: 

We have advanced further with our review of transit planning 
for downtown Vancouver, and wish to report to you at this time some forma- 
tive considerations for plans for the Burrard Inlet waterfront area. I^iere 
are a number of options we would wisli to keep open for passenger facilitic;s 
and routes for transit in the downtown area. 

We see a need for a number of types of services being required in 
future to form an integrated system for passenger travel to and from the 
Central City area. In addition to local downtown peninsula and ciLy-wide 
local BUSes circulating on regular streets, we would see the following more 
intensive transit services meeting the needs of the City and Greater Vancouver 
Region: (a) Light Rapid Transit Lines linking tlie downtown area v;ith ]>urnaby, 
Nev^7 V^'cstminstcr and Surrey; witli Richmond and tlie Internal ional Airport; and, 
potentially, with Nortii Burnaby via the Hastings corridor; (b) commuter rail 
from the P.N.K., the Coquitlam area and the North Bank of the Frascr Valley; 
(c) long distance passenger rail and BUS, plus the airport liiiiouyine; (d) 
cross- inlet passenger ferry to the North Shore; (e) FASTBUS services to 
suburban communities and (f) transoceanic and cruise ships. 

We invite at this time, the Waterfront Committee in its policy 
considerations to allow provision to preserve the options for facilities 
we see to be necessary for these transit services. Specifically, v/e would 
appreciate tlie following being considered as maximum requirements: 

(a) Double track for the Light Rapid Transit, and Commuter rail west 
of Granville to Cardero (and in future to the entrance of Stanley 
Park). 

(b) Four tracks to accommodate Light Rapid Transit, Commuter Rail 
and Long Distance Rail east of the main station at the foot of 
Granville Street (as far as Main and two tracks beyond) plus 
an additional two tracks in the station area itself, and 

(c) Waterfront ferry and deep sea docks. 

We would anticipate the main station facility to handle up to 
50,000 jiersons per day by 1980, mainly from light rapid transit and ferry 
services. We would see this facility located on tlie Waterfront between 
Granville and Burrard, occupying up to three levels in a specially designed 
structure. This facility would contain only passenger concourse, ti.cketini; 
and boarding facilities. 

Our interest is to avoid duplication in passenger terminal facili- 
ties for BUS, commuter rail, light rapid transit, ferry and deepwater passen- 
ger ship services. We can, through a combined facility, utilize the peak 
hour capacity for transit to serve the non-peak hour demands for cruise and 
transoceanic ships. 

We shall be pleased to discuss these matters with you. 
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After a discussion of the letter from the Bureau of Trans 
Services, the Committee, 

RESOLVED : 

(i) THAT the Communication from the Bureau 
of Transit Services be received. 

(ii) THAT the letter from the Bureau of 
Transit Services be referred to the 
Assistant City Engineer, Traffic 
Department, for a report on the im- 
plications of light rapid transit 
system and other forms of traffic 
in the downtown area. 


The meeting adjourned at 9:10 p.m. 


FOR COUNCIL ACTION SEE PAfiE(S) ...^1^ 
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JOINT REPORT TO COUNCIL 

STANDING COMMITTEES OF COUNCIL 
ON CIVIC & COMMUNITY DEVELOPMENT 

August 30, 1973 

A joint meeting of the Standing Committees of Council on Civic 
and Community Development was held on Thursday, August 30, 1973, at 
11:00 a.m. in the No. 1 Committee Room, City Hall. 

PRESENT ; Alderman Volrich (Chairman) 

Aldermen Bowers, Harcourt, Hardwick, Marzari, 
Massey, Pendakur and Rankin. 

CLERK: M. James 
INFORMATION 

1 . West End Plan 

Under date of August 23, 1973, the West End Planning Team composed 
of members of the Departments of Social Planning, Planning and Civic 
Development and Engineering, submitted as per the previous instructions, 
a draft West End plan for the consideration of the joint Committees. 
Also submitted to the meeting was a report dated August 23rd, which 
summarized the background, methodology and summary of the draft West 
End plan. 

The Chairman advised the meeting that this material was placed 
before the joint meeting for information only and that the West End 
Planning Team was not asking for approval even in principle. At the 
present time, the Team merely wished to present the plan and have it 
discussed. 

The Team, in speaking to the report, advised that in addition 
to preparing this plan, they had distributed 130,000 pages of 
information, held approximately 30 public meetings, responded to 
an unknown nuinber of enquiries of a considerable range, provided 
'input' to the Park Board, the School Board and the Technical Planning 
Board on various civic matters and had commented on approximately 40 
various Development Permits. 

In addition to the above, the Team was supplying a mailing list 
of approximately 500 to 600 with copies of their publication 'Street 
Scene', published a bi-monthly column in the West Ender and were 
working closely with representatives of the major media to keep the 
general public informed of the ongoing planning process. 

The Team also advised that the proposed West End Citizens 
Planning Advisory Committee proposal had been abandoned for various 
reasons as the function that Committee was to perform was being 
handled through established groups in the area. 

In connection with the report in particular, the Team advised 
that draft planning for some of the sub-sections in the West End is 
not fully complete and that further input from many sources is 
required before final recommendations can be made leading to the 
Zoning By-law amendment in December and the parks planning program. 
The Team noted that they were working with the recently engaged 
consultant hired to review the Zoning and Development By-law. In 
connection with the economic study and the study requested on the 
impact of condominiums etc. , in the West End area, their submission 
was anticipated in October. 

The Committee members then proceeded to review the draft West 
End plan document by divisions with the Team commenting on items as 
they appeared in the index of the draft plan. 
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Noted below and identified by section number and title are the 
comments of the Committee re each section of the plan: 

3. Assumptions - it was suggested that the assumptions upon 
which the Team had based certain of their work should be 
delineated for the Committee and fully explained before 
proceeding further. 

6. Population and Housing - in connection with the Sub-Areas 
developed in this section, the following comments were made 
by the below identified neighbourhood: 

(a) Stanley Park Neighbourhood 

Discussion occurred here re the matter of the type of 
population mix the present and projected housing might 
attract. There was concern expressed that this area 
might become unduly concentrated with retired persons. 

(b) Coal Harbour Neighbourhood 

The discussion in this area revolved around the future 
of the lands lying to the north of Georgia and to the 
west of Denman Streets and traffic patterns which might 
develop by the removal of the Motor Vehicle Inspection 
Station. 

(c) King George Neighbourhood 

Discussion occurred in connection with this neighbourhood 
and with the Lord Roberts Neighbourhood re population in 
the areas and the apparent disparity in the report's 
figures, but it was explained that the King George 
Neighbourhood has less land developed as housing. 

The other areas were discussed briefly. 

8. Open Space - the Team advised that the open space consultant 
and the Team were working very closely together and that there 
was being developed a series of guidelines for sub-areas in the 
West End. The overall plan for open space is expected to be 
available by the end of September. 

9. Community Facilities & Social Services - this section of the 
report has not yet been completed and may be altered with the 
receipt of further information. 

10. Transportation - parking as a major problem in the West End 
was discussed and also the matter of public transit. It was 
agreed there was a need for 'origin-destination' data to assist 
in transportation planning. 

11. Physical Services - the matter was noted, 

12. Urban Design - this section was discussed. 

13. Specific Development - the recent negotiations re the land 
lying north of Georgia and west of Denman Streets was noted 
here. 

14. Specific Policies - the various sections covered in this 
section were considered and certain comments re suggested 
proposals were placed before the Team for further consideration 
with the Committee suggesting that the matter of enforcement be 
given further weight. 
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West End Plan (continued) 


At the conclusion of reviewing the report, the matter of the 
assumptions was again raised and it was pointed out to the Team 
that it was important for Council purposes to have as full a 
picture as possible of the economic ramifications of the proposals 
in the plan. The Committee members also noted that this was 
Council's first experiment in neighbourhood planning offices. 

Other comments wexe put to the Team such as the apparent lack 
of advice and guidance of senior staff members of the three Departments 
composing the Team. It was agreed that a further meeting would be held 
for detailed discussion of the first six sections of the report from 
Introduction to Population and Housing which would include the 
neighbourhoods . 

Comment was made on the economic study and the condominium study 
and the Committee was advised that the condominium study had been 
finished and was in the hands of the Clerk, and that the economic 
study was yet to be finalized from the material collected. The Team 
was asked to submit both of these direct to the Finance Committee. 

After further discussion, the Committee 

RESOLVED that the report of the West End Planning Team submitted by 
the Departments of Social Planning, Planning and Civic Development 
and Engineering and the draft West End plan be received for information 
only at this time. 

Before the meeting adjourned, the Chairman, on behalf of the 
Committee members expressed congratulations to the Team for the work 
done to date and for the adherence to their time schedule. 

The meeting adjourned at approximately 1:10 p.m. 
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CITY OF VANCOUVER 
SPECIAL COUNCIL - SEPTEMBER 6TH, 1973 


PUBLIC HEARING 


A Special Meeting of the Council of the City of Vancouver was 
held in the Council Chamber on Thursday, September 6, 1973, at 
2:00 p.m. for the purpose of holding a Public Hearing to amend the 
Zoning and Development By-law. 

PRESENT ; Mayor Phillips 

Aldermen Bowers, Harcourt, Hardwick, 
Linnell, Marzari, Massey, 
Rankin and Volrich. 

ABSENT : Aldermen Gibson & Pendakur 

CLERK TO THE COUNCIL: M. James 


The Mayor suggested that before the Council went into Committee 
of the Whole, that the Deputy Director of Planning & Civic Develop- 
ment be given the opportunity to speak to the matter of Development 
Permit Application No. 64147. This being a Development Permit 
Application received which was in the area to be considered for re- 
zoning this day. 

MOVED by Aid. Volrich, 
SECONDED by Aid. Bowers, 

THAT the rules of procedure be suspended to the extent that 
Council may consider Development Permit Application No. 64147. 

- CARRIED UNANIMOUSLY. 

The Council was advised that prior to the consideration of the 
rezoning application. Council should direct its attention to the 
particular development permit referred to by the Director of Planning 
& Civic Development and that Council should take action withholding 
the Development Permit as provided for in the Vancouver Charter. 

MOVED by Aid. Bowers, 
SECONDED by Aid. Marzari, 

THAT the Development Permit be withheld for 30 days. 

- CARRIED UNANIMOUSLY. 


MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT this Council do resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair, to consider proposed amendments to the 
Zoning and Development By-law. 

- CARRIED UNANIMOUSLY. 


1 . Downtown Area 

An application was received from the Deputy Director of Planning 
and Civic Development to rezone all lands as defined in the map 
attached to the application signed by the Deputy Director of Planning 
and Civic Development and dated June 12, 1973. 
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In detail, the amendment sought, is as follows: 

I 

II 

(a) To amend the text of the Zoning and Development 
By-law No, 3575 to: 

(i) amend the regulations of the (C-5), (CM- i ) 
and (CM-2) Commercial District Schedules 

to control the bulk and density of buildings 
and reducing the permitted floor space 
ratio with certain discretions to the 
Technical Planning Board 

(ii) amend Section '0, subsection 2'' , whereby 
roof signs would not be permitted in the 
C-5, CM-> and CM-2 District Schedules and 
facia, wall, canopy and projecting signs, 
or the supports, in the C-5 District 
Schedule are restricted in the same manner 
as in the C-2, C-2A and C-3 Commerical 
District 

(iii) delete the C-4 Commercial District Schedule 
and amend Section 9 of the said by-law 

by deleting the figures and words "(C-4)" 
or "(C-4) Commercial District", where they 
occur , 


(b) To amend the boundaries of the C-5, CM-1 and CM-2 
zoning District Schedules as shown attached to the 
application of June 12, 1973." 

The application has been approved by the Technical Planning 
Board and by the Vancouver City Planning Commission. The Vancouver 
City Planning Commission in granting approval, passed the following 
resolution: 

II 

THAT the July 13, 1973 Report of the Department of 
Planning and Civic Development to amend the Zoning 
and Development By-law for the CM-J , CM-2, C-3, C-4 
and C-5 Zones in the Downtown core, as an interim 
measure pending the final racommendat ions resulting 
from the review of the entire eoning by-law be 
endorsed and that in the event that this zoning 
by-law review be not completed in the time set by 
the Civic Development Committee of Council (December 
1973) that this aforesaid interim measure be reviewed 
by the Department of Planning and Civic Development 
as to its effectiveness, etc. " 


Also submitted to the meeting was a report of the Deputy Director 
of Planning and Civic Development dated August 2, 1973, which gave 
detail of the rationale for this application. 

Mr. Campbell, Business Agent of the Sheet Metal Works' Association, 
Local 280, and representing Local 213, I.B.E.W., addressed the Council. 
He explained that he was speaking with respect to the prohibition of 
roof top signs. 

Mr. Campbell noted that in 1970 Council adopted a By-law prohibi- 
ting roof top signs. In 1973 Council adopted the recommendations of 
the Standing Committee on Environment that the Director of Planning 
report back on sign control. On May 29, 1973, Council adopted the 
Board of Administration report of May 28, 1973, which approved an 
additional senior Planner to review sign control and to date, are not 
aware of the nature of his report. On July 27, 1973, a motion to 
amend the Sign By-law was introduced. Mr. Campbell stated concern 
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with the haste at which the By-law was produced and that they were 
only notified within the last few days that there would be a Public 
Hearing, and therefore, would like more time to study the By-law to 
prepare a good case. A portion of the proposed by-law changes would 
declare the present roof top signs to be non-conforming and thereby 
allow Council to declare signs offensive and request their removal. 
Mr. Campbell asked that the people concerned directly with these 
by-laws, be given an- ample opportunity to present their case. 

The Deputy Director of Planning & Civic Development advised a 
Planner is working on the Sign By-law and it should be ready by the 
middle of 1974. 


Mr. H.P. Bell-Irving, President of A.E. LePage Watern Limited, 
spoke to Council and advised that he supported the proposed rezoning 
in princple. 

Mr. Bell-Irving brought to the attention of Council, the one block 
area on Georgia Street between Thurlow and Bute and suggested that in- 
stead of being re-zoned from CM-2 to CM-1, the zoning be left as CM-2 
as all but the northeast corner of Bute and Georgia Streets were 
developed to CM-2 standards. 


Mr. A.G. Oikawa, Vice-President & General Manager, Western Reale- 
search Corporation Limited, read to and filed with the Council a 
statement dated September 6, 1973. 

Mr. Oikawa also spoke to the area on Georgia Street between Thurlow 
and Bute and therefore suggested that the CM-2 proposed zoning be ex- 
tended to Bute Street and be bounded on the south by Alberni Street and 
on the north by the southern boundary of the M-2 Industrial Zoning on 
the waterfront. 


Mr. Gerald Hamilton, Architect, spoke to Council representing 
himself and advised that he agreed in general with the proposed re- 
zoning but pointed out that certain iniquities might result. 

As an example, Mr. Hamilton used a proposed development for the 
Toronto-Dominion Bank at Davie & Burrard Streets pointing out that 
street widths had controlled building heights and that the proposed 
floor space ratio would be the basic criteria. 

Mr. Hamilton also pointed out the question of the discretionary 
powers the proposed rezoning advanced to the Technical Planning Board 
and suggested that giving the Board discretion to allow floor space 
ratio's between 3.0 and 9.0 seemed excessive. Mr. Hamilton requested 
that some guidelines which would give architects criteria for floor 
space ratio allowance be developed. 


Dr. Claus appearing on behalf of Neon Products Limited and the 
Illuminated Sign Manufacturers' Association spoke particularly in 
respect to the prohibition of roof top signs. He requested that 
their Company have more time to bring their presentation forward. 
At this time Mr. Claus passed around to the members of Council maps 
and models of roof top signs and commented that they did not create 
a cluttered effect. He advised that they have a rough draft of a 
code (guideline code) . 

He requested that a moratorium be declared so that a study 
session could be entertained. 

The Mayor asked the Deputy Director of Planning & Civic Develop- 
ment how long part of an application could be left undealt with. He 
advised that there is no development permit on roof signs. 
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Mr. W.J. Mclntyre, representing the West End and Downtown Rate- 
payers' Association, spoke to the matter of the rezoning generally 
and suggested that Council was in need of a study which would indi- 
cate the economic effect of the rezoning. Mr. Mclntyre referred to 
the "San Francisco Plan" which allowed higher buildings on the heights 
of land with decreasing building heights as development was established 
down the slope to the base. He also commented that there should be 
relationships developed between the waterfront proposals, the False 
Creek proposals and the West End proposals. 


Mr. William Wilding, Architect, spoke to the Council and requested 
that consideration be given by Council to the question of how the 
densities in the proposed rezoning were arrived at and suggested that 
more discussion on the densities was needed. 

Mr. Wilding also recommended the continued use of CD-I zoning for 
unique sites and brought to Council's attention that under the pro- 
posed rezoning densities, a 9.0 would be allowed on one side of the 
street and 1.0 on the opposite. 

Mr. Wilding also supported the development of guidelines so that 
architects could be more certain in designing developments. 


Mr. D. Bodel, speaking on behalf of Dominion Construction Company 
Limited read and submitted a brief. 

Mr. Bodel spoke particularly of the Dominion Construction Company's 
development known as the Bentall Centre on Burrard and Pender Streets 
and noted certain difficulties the Company would face. 

The brief detailed requests of the Dominion Construction Company 
and closed with the following paragraph: 

"In summary, we approve the overall reduction of the maximum 
floor space ratio from 12:1 to 9:1 but urgently appeal that 
the bylaw be amended so as to exclude from the calculation 
of building area the followingT ' 

~ Service areas below grade for the use of occu- 
pants of the building providing that such areas 
do not exceed 10% of the total building area. 

"5r> Off-street parking and loading areas above grade 

which are for the use of occupants of the building. 

Areas above grade exclusively for the use of 
mechanical equipment." 


The Mayor called for further interested speakers and there were 
no further presentations. 


MOVED by Aid. Hardwick, 

THAT further action on Subsection (ii) as shown on the agenda 
for today's meeting, which would amend Section 10, Subsection 21 of 
the Zoning and Development By-law, be deferred and that the Director 
of Planning & Civic Development report further on this proposal after 
consultation with the interested parties as soon as possible. 

- CARRIED UNANIMOUSLY. 
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At this point in the meeting. Council recessed at approxi- 
mately 3:50 p.m. and reconvened with the same personnel 
present at approximately 4:05 p.m. 


1, Downtown Area (coiifc<^») 


A letter from Paine and Associates, Architects, dated September 
5, 1973, relating to the proposed rezoning was read to the Council. 


MOVED by Aid. Hardwick, 

THAT the letter be received. 


- CARRIED UNANIMOUSLY, 


The Council discussed the matter of the proposed rezoning and 
was advised by the Corporation Counsel that it would be appropriate 
to make certain amendments to the proposed By-law at this time and 
instruct that the proposed By-law as amended, be brought forward at 
a subsequent meeting of Council. 

MOVED by Aid. Massey, 

THAT the proposed draft By-law be amended so as to include in 
the CM-2 area that area bounded by Thurlow Street, Bute Street, 
Alberni Street and the lane north of Georgia Street. 

- CARRIED UNANIMOUSLY. 


MOVED by Aid. Hardwick, 

THAT the application be approved as amended and that the Corpor- 
ation Counsel be instructed to bring in the appropriate amending 
By-law at the next meeting of Council. 

- CARRIED UNANIMOUSLY. 


2. An Application to Amend Section 
12(1) (b) of the Zoning and 
Development By-law No. 3575 

The Deputy Director of Planning and Civic Development submitted 
an application to amend the Zoning and Development By-law to provide 
for the following: 

" In addition to all other provisions of this by-law 
there shall be provided in any development, one 
parking space of not less than 12 feet in width where 
off-street parking is required or provided for 50 to 
200 vehicles and two of such spaces in excess of 200 
vehicles. Such parking spaces shall be clearly 
marked as being for the use of persons with a physical 
disability only, and the location of the same shall 
be subject to the approval of the Director of Planning." 

The application had been approved by the Technical Planning Board 
and the Vancouver City Planning Commission. 


qopt' d. 
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2r An Application to Amend Section 
12 ti) (b) of the zoning and 


The Mayor called for interested parties to come forward and 
speak to the matter. 

There were no speakers on this item. 

MOVED by Aid. Linnell, 

THAT the application be approved. 


MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT the report of the Committee of the Whole be adopted. 


CARRIED UNANIMOUSLY. 


COMMITTEE OF THE WHOLE 


MOVED by Aid. Hardwick, 

THAT the Committee Rise and Report. 


CARRIED UNANIMOUSLY. 


CARRIED UNANIMOUSLY. 


The Special Council meeting adjourned at approximately 

4:20 p.m. 


FOR COUNCIL ACTION SEE PACE(S) ..., 


The foregoing are Minutes of the Special Council meeting 
(Public Hearing) of September 6, 1973, adopted on 
September 11, 1973. 




DEPUTY CITY CLERK 


CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 

A Regular meeting of the Council of the City of Vancouver 
was held on Tuesday, September 18, 1973, in the Council Chamber 
at approximately 2:00 p.m. 

PRESENT ; Mayor Phillips 

Aldermen Bowers, Gibson, Harcourt, 

Hardwick, Linnell, Marzari , 
Massey, Rankin and Volrich 

ABSENT ; Alderman Pendakur 

CLERK TO THE COUNCIL : D. H. Little 

PRAYER The proceedings in the Council Chamber were opened 

with prayer. 

'IN CAMERA' MEETING 

The Deputy City Clerk advised that the 'In Camera' Committee 
approved the items for an 'In Camera' meeting later this day, 

ADOPTION OF MINUTES 

MOVED by Aid, Hardwick, 
SECONDED by Aid. Bowers, 

THAT the Minutes of the Regular Council meeting (with the 
exception of the 'In Camera' portion), dated September 11, 1973, 
be adopted. ^ 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid, Hardwick, 
SECONDED by Aid. Gibson, 

THAT the Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 

DELEGATIONS AND UNFINISHED BUSINESS 

1. Request for Grant Equal to Local 

Improvement Taxes: Vancouver College 

At the meeting on August 28th, the Council deferred a report 
from the Director of Finance on a communication from the Vancouver 
College pending the hearing of a delegation as requested. The 
communication requests consideration for a grant equal to Local 
Improvement Taxes, specifically street lighting ($2,984) over 
ten years . 

In this regard Mr. E. Sweeney addressed the Council and sub- 
mitted a brief in support of the request of the College. 

In the report of the Director of Finance it is advised local 
improvement taxes were levied against the property of the College 
in accordance with Charter provisions (Section 504 (1)). 

It is pointed out further in the report that the City Council 
on August 14th, confirmed the policy of making grants based on 
demonstrated financial need rather than on the basis that an 
organization is required to pay the taxes. 

MOVED by Aid. Hardwick, 

THAT further consideration of the application for a grant be 
deferred pending receipt of information from the Vancouver College 
on the question of financial need. 

- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION. DEPARTMENT AND OTHER REPORTS 

A . Building 14; Vanier Park 

The Director of Planning and Civic Development, under date 
of September 10, 1973, submitted the following report: 

"city Council on July L7, 1973 dealt with Building 14, Vanier Park i 
and resolved as follows: 

"That the Director of Planning and Civic Development for 
report to Council within 60 days, solicit from the various 
parties concerned in the past, interest and terms involved, 
for use of this building in order that the Council may be 
able to give full consideration to the future disposition 
of Building Ik." 

The following organizations, and individuals, which in the past 
have shown interest in the retention of Building l^*, have been 
notified of the above by letter. 

1. Vancouver Historical Society: 

Reply attached - no direct interest but support 
application of Vancouver Museums & Planetarium 
and Community Music School of Greater Vancouver. 

2. B.C. Science & Technology Museum: 
No reply to date. 

3. B.C. Wildlife Federation: 
No reply to date. 

4. Community Music School of Greater Vancouver: 

Reply attached - wish to use building for their 
use and the use of related groups. 

5. Vancouver Museums & Planetarium Association: 

Reply attached - multiple use recommended - 

storage for Museum and by other organizations 

such as the Community Music School of Greater Vancouver. 

6. Asian Art Society: 

Reply attached - not suitable for their needs. 

7. Vancouver Board of Parks & Public Recreation: 

Reply attached - still wish that the building be 
demolished but would consider alternate uses. 

In addition, a letter has been received from a local resident, 
Mrs. William Smith, 1311 Chestnut Street, which calls for the 
demolition of this building. 

Items 9 and 10 of the lease between the City and the Federal 
Government states (in part) "that the demised premises will be 
used solely for public park, museum and recreational purposes 
and for these purposes only". 

It appears from the replies which have been received that the 
only two organizations which have significant ambitions for the 
use of Building Ik are the Community Music School of Greater 
Vancouver and the Vancouver Museums and Planetarium Association. 
If the Community Music School can be considei'ed a "recreational" 
use, both of the activities would be appropriate for Building l'* 
and come within the terms of the lease with the Federal Government. 

Thp Parks 'Board has submitted a letter dated August 23, 1973 in 
which the following resolution is quoted: 

"That the Board advise City Council they reiterate 
their stand that Building lU be demolished to make 
way for park development, however, if a new and 
exciting proposal backed up by financing comes 
along the Board would be willing to accept it 
provided the Board has an opportunity to consider 
the matter". 
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cont 'd 
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Btfil^ltm 14: 

The Letter from Mrs. Smith refers to previous resolutions of 
the Parks Board wherein they requested that Building 1*+ be 
demolished upon completion of the St. Roch restoration. 

It appears that there are various conflicting factors affecting 
the future of Building 1^+. The views of Mrs. Smith, who notes 
that she represents the neighbourhood, favour dfcnolition which 
undoubtedly would make the area more attractive. On the other 
hand, the Community Music School and Museums & Planetarium 
Association (with support from the Vancouver Historical Society) 
make a case for the retention of the building as a much-needed 
facility . 

It is suggested that Council should first of all determine whether 
they wish in principle to retain Building 14 or to demolish it and 
if the decision is in favour of retention, the following course 
of action might be pursued: 

1. Confirmation can be sought that the Community 
Music School and/or the extension to the 
Museums & Planetarium come within the terms 
of the lease; 

2. discussions are initiated with the two 
organizations to see whether they are able 
to share the facilities as suggested by the 
Museums S: Planetarium Association, includinp, 
what financial arrangements would be wAdo. by 
either or both the organizations for modifying 
the building and for the subsequent cost of 
maintaining and operating it. 

It is suggested that under any circumstances there arc two factors 
which should be very much to the fore in considering any future use 
of Building l**: 

a) the reconstruction and alteration of the buildinc; 
should aim to minimize its bulk and make it as 
attractive as possible 

b) the financial arrangements proposed should be 
absolutely clear-cut and firm so that the City 
will not be faced with unexpected or unbudgeted 
deficits." 

The foregoing report is submitted for the consideration of Council ." 

Delegations were heard as follows: 

(a) Community Music School 
(Mrs. Wm. Armstrong) 

In favour of retention and renovation for 
its purposes 

(b) B.C. Antique Fire Apparatus Association 
(Mr. I.D, Newby) 

In favour of retention and renovation for 
its purposes and asking deferment of the 
matter to allow a further report to Council. 

(c) Mrs. Wm. Smith representing residents 
of Kitsilano Point 

Against retaining the building and filed a 
brief in support, including a petition. 
However, if demolition is not possible it 
might be that approval could be obtained in 
respect of an appropriate and suitable 
renovation program to the residents. 
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BOA RD OF ADM I M 5 THA T i u N . g^agajgHf 'j^SSSt '■St^OKTS (cont'd ) 

Building 14: 
Vanler-^rte jt^etit'^a> 

MOVED by Aid. Harcourt, 

THAT the various submissions be received; 

THAT the proposal of the Community Music School be referred 
to the parties in the area for consideration at a meeting of the 
various parties to be arranged by the Director of Planning and 
Civic Development, in the Museum/Planetarium complex, for report 
back to Council; 

THAT in the meantime the Corporation Counsel confirm this 
proposed use as within the terms of the lease, and finally, 

THAT the Park Board be requested to comment on the proposal 

of the Community Music School, , _ „ 

- CARRIED UNANIMOUSLY 

UNFINISHED BUSINESS (cont'd) 


2. Senior Citizens Highrise: 
2229 Maple Street 


At the meeting on September 11th the Council referred the 
whole matter of the proposed senior citizens highrise at 2229 
Maple Street to this meeting for further consideration. The 
Council had before it a report setting out the details of the 
application of the Shalom Branch of the Royal Canadian Legion 
for the construction of a senior citizens' residence. Comments 
of the developer and of parties in opposition were presented to 
the Council at the last regular meeting, as well as a large 
petition in favour of the project from the Golden Age Club of 
Vancouver . 


MOVED by Aid. Hardwick, 

THAT the application of the Royal Canadian Legion with 
respect to this development be approved, subject to the satis- 
faction of the Technical Planning Board in consultation with 
the Design Panel, particularly in respect of those matters 
dealing with exterior design and public space, and subject to 
the regular City procedures. 

- CARRIED 


(Alderman Harcourt, Marzari, Massey and 
Rankin voted against the motion) 


MOVED by Aid. Hardwick, 

THAT the Director of Planning and Civic Development initiate 
the community planning processes for Kitsilano and report back 
to Council on the various steps and procedures in connection 
therewi th 

- CARRIED UNANIMOUSLY 

3. Board of Administration report 

(Works and Utility Matters) September 7, 1973 
Clauses 6 and 7 


The Council considered clauses 6 and 7 of the Board of 
Administration report (Works and Utility matters), dated Sept. 7, 
which were deferred at the last regular meeting to this meeting 
and which are identified as follows: > 

CI. 6: Improvement of Sight Distance on 33rd Avenue 

at Puget Drive 
CI. 7: Realignment of North Curb at 2nd Avenue 

and Columbia Street 

MOVED by Aid. Linnell, 

THAT the recommendations of the Board of Administration con- 
tained in the foregoing clauses be approved. 

- CARRIED UNANIMOUSLY 
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tmFINISHED BUgXMESS (cont'd) 
4 , Design Procedure; Beautif ication 

The Council further considered the recommendation of the 
Board of Administration contained in Board of Administration 
report (Building and Planning matters), dated September 7, 1973, 
respecting Design Procedure re beautif ication which was deferred 
at the last regular meeting, 

MOVED by Aid, Bowers, 

THAT the Board of Administration recommendation contained 
in this clause be approved, 

- CARRIED UNANIMOUSLY 

5 , Police Planning & Research Section 

At the last regular Council meeting Clause 10 of the 
Board of Administration report (Finance matters) , dated 
September 7, 1973, was deferred for consideration at this meeting. 
After due consideration it was, 

MOVED by Aid, Bowers, 

THAT staff and functions of the Police Planning and Research 
Section be placed under the command of the Chief Constable, but 
at no additional cost. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers, 

THAT the following proposal contained in the Chief Constable' 
communication of June 20, 1973, be referred to the Standing 
Committee on Finance and Administration for consideration and an 
interim report be furnished to Council: 

- CARRIED UNANIMOUSLY 


'THAT, effective September 1, 1973, the establishment of 
the Planning and Research Section be constituted as 
follows as the first phase of redevelopment: 


PRESENT 


PROPOSED 


1 Staff Sergeant 

2 Systems Analysts II 

1 Computer Programmer II 


1 Staff Sergeant 

2 Corporals 

1 Systems Analyst II 

1 Computer Programmer II 

(1/2 time) 
1 Clerk Steno 11 


and that additional funds as required be provided for this 
purpose" . 


The Council recessed at approximately 3:55 p.m., and following 
an 'In Camera' meeting in the Mayor's Office, reconvened in open 
session at 4:30 p.m., with the same members of the Council present 


6 . Parks Purchase Program 

At the last regular meeting of Council, clause 8 of the 
Board of Administration report (Property matters) , dated 
September 7, 1973, was deferred to this meeting. In the Board 
of Administration report it is stated the Park Board resolved 
that purchase of the property at 2155 West 36th Avenue 

next to Ravine Park, be approved from Park Site Purchase funds 
in order to add to Ravine Park. In the information furnished 
by the Park Board it is advised the property is offered for 
approximately $50,000. 
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UKFIKtSflfeb BUSINESS (coat'd ) 
Parks Purchase Program (cont'd ) 

In the Board of Administration report the Director of Finance 
comments this property is not on Table I or Table II of the Park 
Board Property Purchase Program. 

MOVED by Aid. Volrich, 

THAT the proposed purchase of this property be approved 
subject to: 

(a) The Supervisor of Property and Insurance being 
satisfied with respect to the offered price of 
approximately $50,000 being reasonable, 

(b) The Supervisor of Property and Insurance satis- 
factorily completing negotiations for the property; 

(c) 1973 Parks Acquisition capital program available 
funds being used for the purchase. 

- CARRIED 

(Alderman Linnell voted against the motion) 

7. Report of Standing Committee on Social 
Services, dated August 30, 1973 


At the last regular meeting the Council deferred certain 
clauses in this report to this meeting. These clauses are 
identified as follows: 

CI. 1: Report of the Family Division Committee of , 
the Family and Juvenile Court ^ 

CI. 2: Grant Request: Vancouver Status of Women 
Council, Transition House 

CI. 5: Neighbourhood Information Centres 

CI. 7: Vancouver & District Public Housing Tenants 

Ass'n. report on Improving Recreation and Skill 
Development in Public Housing Projects 

After considering the foregoing matters, the Council took action 
as follows: 

Report of the Family Division Committee of 
the Family and Juvenile Court (Clause 1) 

In considering this clause, the Council noted a report of 
the Board of Administration dated September 14, 1973, recommending 
as follows: 

"THAT Council refer recommendations (b) , (f) and, (after ' 
conclusion of the recommended discussions) , (c) of the 
Social Services Committee to the Board of Administration 
for report back to the Committee and Council on organiz- 
ation and staffing, along with the report mentioned in 
connection with recommendation (a)", 

MOVED by Aid. Rankin, 

THAT parts (a), (b) , (c) and (f) of this clause be referred 
to the Board of Administration for report back to the Standing 
Committee on Social Services for further consideration, and that 
Clauses (d) , (e) and (g) in the report be approved; 


FURTHER THAT the Provincial Court Administrator be authorized 
to employ a suitable person in the meantime until the 
matters referred by Council this day are resolved. 


- CARRIED UNANIMOUSLY 
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WINISHRP BUSJNE^ (epn^'d ) 

Report of Standing Committee on Social 
Services^ dated Aug. 30^ 1973 (cont'd) 

Grant Request: Vancouver Status of Women 
Council, Transition House (Clause 2) 


MOVED by Aid. Rankin, 

THAT the recommendation of the Committee contained in this 
clause be approved. 

- CARRIED 

(Alderman Bowers voted against the motion) 

Neighbourhood Information Centres 
(Clause 5) 


MOVED by Aid, Rankin, 

THAT the Committee's recommendations A. and B. contained in 
this clause be approved and recommendation C. be referred back 
to the Standing Committee on Social Services for further 
consideration . 

- CARRIED UNANIMOUSLY 

Vancouver & District Public Housing 
Tenants Association Report (Clause 7) 

MOVED by Aid, Rankin, 

THAT this clause of the Committee's report be received for 
information . 
(For action on clauses 3, 4 85 6 

see Council Minutes of September - CARRIED UNANIMOUSLY 

11, 1973, page 22) 

COMMUNICATIONS OR PETITIONS 

1, Social Planning Department and 
Additional Staff Member re 
Downtown East Side 


A letter was received from the Downtown Eastside Residents 
Association under date of September 5, 1973, proposing an 
alternative to the Council 's recent action respecting hiring a " 
Social Planner for the downtown east side area. It is proposed 
the funds which would be so expended be now offered to this 
Committee to be used in the various ways set out in their 
communication. In this regard the Council agreed to hear 
from the Association and the Chairman, Mr, Bruce Eriksen, was 
heard accordingly. 

MOVED by Aid. Rankin. 

THAT the Association be requested to prepare a budget on 
the basis of the matters set out in their communication and 
submit such budget to the Director of Social Planning for 
comments and further consideration by the Standing Committee 
on Social Services which, in due course, will report to Council. 

- CARRIED UNANIMOUSLY 

2 . Columbia-Quebec Connector 

A communication was received from the Chinese Cultural 
Centre under date of September 14, 1973, requesting further 
deferment of the matter of the Columbia-Quebec Connector as they 
are not prepared at this time to present their Cultural Centre 
complex plans which are related, 

MOVED by Aid. Hardwick, 

THAT the matter be deferred accordingly to a satisfactory 
delegation time to be arranged between the Chinese Cultural Centre 
and the City Clerk. 

- CARRIED UNANIMOUSLY 
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COMMyjjIC4TiPNS OS, Pgf if IpQWS (c ont ' d ) 

3 . Community Ice Rinks 

Under date of September 17, 1973, the Mayor reported as 
follows : 

" It is a well known fact the City of Vancouver is far behind 
other municipalities in the provision of community ice rinks. 
The Provincial Government has recently announced a program 
in which they will pay one-third of the cost of facilities 
such as ice rinks. I think we should take advantage of 
this program to provide these much needed facilities which 
do not cost the taxpayers anything to run. 

I recommend that we ask the voters to approve a Money Bylaw 
for $2,750,000 to provide five community ice rinks in the 
city. These could be built in the next two years as sup- 
plementary to the current Five Year Plan. There are four 
obvious locations - Britannia Community Services Centre, 

Champlain Heights, 

Langara (adjacent to City College) 
and Point Grey. 

Park Board officials agree with these locations. The fifth 
location needs further examination but should be provided 
for in the vote. 

I also recommend that the Corporation Counsel and City Clerk 
be authorized to draft the wording for the ballot and submit it 
to Council for approval." 

MOVED by Aid. Rankin, 

THAT the recommendations of the Mayor as set out above 
be approved, 

- CARRIED UNANIMOUSLY 

BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd ) 

B. BOARD OF ADMINISTRATION 

General Report, September 14, 1973 

WORKS AND UTILITY MATTERS 

1972-1973 L.I. P. Program: 
Report #8 

MOVED by Aid, Hardwick, 

THAT the recommendation of the Board of Administration con- 
tained in this report be approved, 

- CARRIED UNANIMOUSLY 

FINANCE MATTERS 

The Council considered this report which contains three 
clauses identified as follows: 

CI, 1: City Planning Commission: 

Stenographic Assistance 
CI, 2: City Archivist - Seminar 
CI. 3: Canadian Red Cross Society: 

Rental of Theatre Rehearsal Room 

MOVED by Aid, Hardwick, 

THAT the recommendations of the Board of Administration 
contained in Clauses 1 and 2 of the Board of Administration 
report (Finance matters), dated September 14, 1973, be approved. 


- CARRIED UNANIMOUSLY 
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gjnance Matters (cont'd) 

Canadian Red Cross Society 
Rental of Theatre Rehearsal Room 

MOVED by Aid. Bowers, 

THAT, pursuant to request received from the Canadian Red 
Cross Society and outlined in Clause 3 of the Board of Admin- 
istration report, approval be given to a grant to the Canadian 
Red Cross Society equal to the rental of the Queen Elizabeth 
Theatre rehearsal room for a blood donor clinic on October 4, 
1973, 

- CARRIED UNANIMOUSLY AND BY 
THE REQUIRED MAJORITY 

PROPERTY MATTERS 

The Council considered this report of the Board of Adminis- 
tration which contains three clauses identified as follows: 

CI. 1: Lease Renewal - 10 foot lane allowance 
abutting Lot E, Block 287, D.L. 526, 
situated 1875-95 West 7th Avenue 

CI. 2: City Owned Land: Subdivision N/W 
corner Smithe & Hamilton Streets 

CI. 3: Lease of Portion of Lot 33, D.L. 2937 
and 206A, situated S/W corner of Main 
and Terminal Avenue 

MOVED by Aid. Hardwick, 

THAT the recommendations of the Board of Administration 
contained in Clauses 1 and 2 of this report be approved. 

- CARRIED UNANIMOUSLY 

Clause 3 


MOVED by Aid. Hardwick, 

THAT this clause be referred back to the Supervisor of 
Property and Insurance for discussion with the Imperial Oil 
Limited on the basis of a year-to-year lease. 

- CARRIED UNANIMOUSLY 

C. DEPARTMENTAL REPORT, September 14, 1973 
WORKS AND UTILITY MATTERS 

Requested Closure of 23rd Avenue 
West of Arbutus Street (Clause 1) 

MOVED by Aid. Volrich, 

THAT the following recommendation contained in the clause 
be deferred to allow an opportunity to the residents to present 
their views: 

'that a permanent cul-de-sac be installed on 
23rd Avenue west of Arbutus Street, with funds 
to be provided from Account #148/7916 - 
Miscellaneous Projects Unallocated". 

- CARRIED 

(Alderman Hardwick voted against the motion) 


Local Improvement Procedure for 
La.io Projt-ocs (Clause 2 ) 

MOVED by Aid. Bowers, 

THAT the City Engineer's recommendations (1), (3) and (4) 
contained in this clause be approved. 

- CARRIED UNANIMOUSLY 
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Local Improvement Procedure for 

fcigtiM^ teeet^tfl 

MOVED by Aid. Linnell , 

THAT the City Engineer's recommendation (2) contained in 
this clause be approved. 

- CARRIED 

(Alderman Bowers voted against the motion) 

BUILDING AND PLANNING MATTERS 

Pacific Centre: 

Block 42 - Landscape Plan 

In considering this report of the Deputy Director of 
Planning and Civic Development the recommendations were noted 
and it was, 

MOVED by Aid. Hardwick, 

THAT before any further approvals are given to the Pacific 
Centre re Block 42, improvements be made to the roof planting 
between the tower, and improvements be made also to the Plaza, 
all to be to the satisfaction of the Director of Planning and 
Civic Development. 

- CARRIED 

(Alderman Massey voted against the motion) 

MOVED by Aid. Massey, 

THAT the following matters be referred to the Granville 
Mall Committee for consideration and report: 

(a) Improvement of the Dunsmuir/Howe corner for pedestrians 
by provision of some canopy shelter 

(b) Extension of the pedestrian canopy continuously around 
the Granville/Georgia corner of Block 42 

(c) Lowering of the height of the pedestrian canopy at 
the North end of Granville Street 

(d) Canopies along the Ea.ton development in Block 52. 

- CARRIED UNANIMOUSLY 

Black Tower: Block 42 

The following is extracted from the Departmental Report: 

"Also for the consideration of Council it is suggested that 
if Council has strong objection to the "black tower" 
element, external cladding for this third tower including 
the base section to be constructed at present, it should 
be of light coloured material to the satisfaction of the 
Director of Planning and Civic Development". 

MOVED by Aid. Harcourt, 

THAT the Council expresses strong objection to the 'black 
tower' element, external claddintr for the proposed third tower 
in the Block 42 development and takes strong objection 
to any duplication of the Toronto Dominion 'black towor ' concept. 

- CARRIED UNANIMOUSLY 

At this point Mr. Leithead, representing the Architects, 
advised the development is some distance removed and his 
principals are prepared to have the designers review the tower 
situation and consider several options. In this regard they 
are pleased to work with the Council. 
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FINANCE MATTERS 

Addendum to New Electrical Permit Fees 

MOVED by Aid, Linnell, 

THAT the recommendations of the Director of Permits and 
Licenses contained in this report be approved. 

- CARRIED UNANIMOUSLY 

D. Report of Standing Committee on 
Finance & Administration, 
September 6, 1973 


Council considered this report which contained two clauses. 

Clause 1 - Boundary Road Widening - 
Cost Sharing 


MOVED by Aid. Bowers, 

THAT the Committee's recommendation contained in this clause, 
be approved. 

- CARRIED UNANIMOUSLY. 

Clause 2 - Sidewalk Policy 

MOVED by Aid. Bowers, 

THAT the Committee's recommendation (a) be approved after being 
re-worded to read as follows: 

"THAT, as a general policy , local residential sidewalks 
be installed by petition only." 

- CARRIED UNANIMOUSLY. 


MOVED by Aid. Bowers, 

THAT recommendation (b) reading as follows, be approved: 

"THAT the City Engineer report on a system of owners 
sharing the cost of a sidewalk installed on one side 
of the street with the percentage of costs to be 
charged left to the discretion of the property owners 
(eg. 2/3 on one side and 1/3 on the other, or on a 
50 - 50 basis , etc. ) " 

- CARRIED 


(Alderman Rankin voted against the motion) 

MOVED by Aid. Bowers, 

THAT recommendation (c) reading as follows, be approved: 

"THAT the City adopt a policy that reconstruction and 
replacement of existing sidewalks not be by Local 
Improvement, but be paid for by the citizens at large." 

- CARRIED UNANIMOUSLY. 

MOVED by Aid. Bowers, 

THAT the following recommendation of the Committee be approved : 

"THAT the City Engineer, in consultation with the Director 
of Finance, report on the source of funds together with 
any ramifications as a result of these new policies." 


CARRIED UNANIMOUSLY. 
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BO^RB ©g ADMINISTRATION, pEPARTMEtjf S O^mR REPOR!Pg fecmt'a.) 

E. Performance Rating and Interviewing 
Skills Course: Supervisory Personnel 

The Board of Administration submitted the following report 
under date of September 13, 1973: 

"The Director of Personnel Services reports as follows: 

'In 1971, a U.B.C. graduate student was employed to undertake 
preliminary development of a Performance Appraisal Program for 
supervisors and professional staff including systems and forms 
development. This summer, another graduate student was employed 
to complete the project begun earlier. 

Following a comprehensive survey involving the supervisory groups 
of all civic departments, a performance rating form applicable 
to civic supervisors and professional personnel has been completed 
now, together with a system for introducing and maintaining up-to- 
date performance information on a continuing basis. 

A program of this nature requires a very careful and knowledgeable 
introduction to the organization, particularly in terms of 
supervisor training in rating skills and, most important, in 
performance interviewing skills. 

The graduate student who has been working on this project is 
terminating employment on October 30th, 1973. This makes it 
necessary to complete the training of approximately 350 affected 
supervisors during the month of October, 1973. 

Investigations into suitable facilities and costs have been under- 
taken and it has been determined that the Queen Elizabeth Theatre 
Restaurant Banquet Room is available at very low costs and at the 
same time offering a reasonably suitable environment. 

The Banquet Room may be used during the month of October with 
the exception of two days, which will resdLt in the following 
cos ts : 

Rental, Light Lunch, Coffee; 
Guaranteed 20 meals per day; 

21 days $1,680.00 

Video-tape Re-play Equipment 

Rental (One Month) 400.00 
Purchase of two 1-hour video 

tapes at $38.50 each 77.00 
Printing, Hand-out material, 

and miscellaneous expenses 143.00 


TOTAL $2,300.00 

Quoted prices from other locations for rental and food only 
ranged from $2,300 to $2,500. 

The total of $2,300. represents a cost of $5.60 per traiiioo lor 
a 1-day course which is considered most reasonable. The video- 
tapes are re-usable and will become City property on completion 
of the course. 

There are no funds for this purpose in the Departmental Budget. 
The Comptroller of Accounts advises however that funds are 
available for this purpose from Contingency Reserve. 
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BOjlitp OF jU3KlNISTBjVTI0N, DEPARTMENT S OTH^R REPORTS (cont'd.} 

I recommend that the Performance Rating and Interviewing Skills 
course for approximately 350 supervisory personnel at a cost 
of $2,300.00 be approved,' 

ifour Board RECOMMENDS that the foregoing recommendation of 
the Director of Personnel Services be adopted," 


MOVED by Aid. Hardwick, 

THAT the recommendation of the 
in the foregoing report be approved 
of an appropriate number of parking 


Board of Administration contained 
and provision be made for rental 
spaces . 

- CARRIED UNANIMOUSLY. 


F. Expropriation for Arbutus-Burrard 

Connector - 2131-2151 Burrard Street 
and 1830 West 5th Avenue 


The Board of Administration submitted the following report 
under date of September 17, 1973: 


'The Supervisor of Property and Insurance reports as follows :- 

tity Council on July 17th, 1973 approved th» acquisition of 
the above property, legally described as Lots 7 to 9, the 
South 40 feet of Lot 10, Lot "A" (Explanatory Plan 5233) and 
Lots 14 and 15 Except right-of-way, all in Block 267, D.L. 526, 
for the sum of $700,000.00. 

I Following the usual City policy, the owners were presented 

with a statement showing the amount owing under the mortgage 
to The Huron and Erie Mortgage Corporation and the net amount 

I payable to them after registration of the Deed of Land and 

Discharge of Mortgage. 

The mortgage company in their agreement with the owners 
have a bonus clause which requires payment of $2,933.00, 
which represents a three months' interest bonus payable to 
the mortgagee under the provisions of the Canada Interest 
Act. The owners, although not refusing settlement with the 
City as agreed upon, are refusing to accept responsibility 
for this bonus payment. 

If the property is formally expropriated, the mortgage 
company has indicated that it will have grounds to waive 
the bonus provision insofar as the formal act of expropria- 
tion provides the basis for the waiver. 

This expropriation will in no way affect settlement agreed 
upon between the City and the owners and further will not 
affect the three main leases which will continue between the 
tenants and the City, as owner, after the City ttvJvos title to 
the property. 

This problem has been discussed with the Corporation Counsel 
and he has agreed that under the circumstances the fee simple, 
and the interest of the mortgagee, should be expropriated. 

RECOMMENDED that the Corporation Counsel be authorized to 
expropriate the above interests in the before described property 
in accordance with the resolution for that purpose submitted 
under "Motions". ' 

Your Board 

RECOMMENDS that the foregoing recommendation of the Supervisor of 
Property and Insurance be adopted, " 


cont '«* * . . 


Regular Council, 
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BOARD OF ADMIMI STRATI ON, DEPARTMENT & OTHER REPORTS (cont'd. j 

F. Expropriation for Arbutus-Burrard 

Connector - 2131-2151 Burrard Street 
and 1830 West 5th Avenue (cont'd.) 

MOVED by Aid. Hardwick, 

THAT the recommendation of the Board of Administration in the 
foregoing report be approved. 


G. Report of Special Committee re 
October 24, 1973 Election - 
Issues to Electors 


Alderman Volrich, on behalf of the Special Committee, submitted 
the following report dated September 14, 1973: 


RE; ISSUES TO THE ELECTORS: OCTOBER 24, 1973 


The City Council on August 28, 1973 and September 11, 1973, 
authorized certain issues be submitted to the electors on October 
24, 19 73, and authorized the Chairman of the Community Development 
Committee, the Corporation Counsel and the City Clerk to report to 
Council in respect of matters incidental thereto. Approval is 
requested therefore of the following: 


A. Electoral Reform Ballot 

Enclosed for Council's approval is proposed form of ballot 
and wording based on the Council's resolution of August 28, 
1973, in respect of the electoral reform ballot for submission 
to the electors on October 24, 1973. 


B. Polling Place Cards 

There is a general resolution of Council that polling place 
cards be sent to all electors at annual elections, but there is 
no authority to do so in respect of other elections. It is 
felt the same practice should apply regardless of when elections 
are held. 


C. Advertising 

(i) There will be certain required advertising as a result 
of this election and certain other advertising advisable such as 
display advertising to give pre-election information but this 
budget does not provide for any special advertising or public 
relations costs. 

(ii) In connoction with any by-laws submitted, rather than 
advertising the entire by-law, it is proposed that a synopsis 
only bo advertised as allowed by the Charter. 


D. Budget 


It is estimated the budget for this election will be $68,800 
with an additional $7,300 if information pamphlets are forwarded 
to the electors. 


E . General 

The foregoing is based upon ballots being submitted to the 
electors in regard to the following: 

(a) Electoral Reform 

(b) Harbour Park Property (Stanley Park Entrance) 

(c) Possible School Board Vacancy 


CARRIED UNANIMOUSLY. 


Regular Council, September 18, 1973 1 


S* Report of Special Committee r0 
October 24, 1973 Election - 


If any other ballots are authorized, the budget must be 
altered accordingly. 

The Council is requested to note that: 

(a) Any information pamphlet will have to be in the hands 
of the City Clerk, in its completed form, by not 
later than the week of September 24, 1973. 

(b) Any further ballots to be proposed, should be concluded 
with the actual wording and form, and be in the hands 
of the City Clerk for printing not later than the 
week of October 1, 1973. 


RECOMMENDED that approval be given to all of the foregoing, 
including the sending out of an appropriate information pamphlet 
to the electors on the understanding that any additional ballots 
authorized by Council, will increase the budget accordingly and 
the understanding that all of the required funds will be charged 
to the Contingency Reserve Account as advised by the Director of 
Finance . 

FURTHER that the City Clerk be instructed to take the neces- 
sary action to conduct the October 24, 1973, election. 


Respectfully submitted. 

Alderman Volrich 
Corporation Counsel 
Deputy City Clerk 

MOVED by Aid. Volrich, 

THAT the foregoing recommendations of the Special Committee be 
approved . 

- CARRIED UNANIMOUSLY. 

(Earlier in the proceedings, the Council authorized 
an additional ballot relating to Ice Rinks) . 

MOVED by Aid. Volrich, 

THAT Mr. E. Fladell of the Social Planning Department, be 
authorized to prepare the required information pamphlet subject to 
the approval of the following members of Council: 

Mayor Phillips 
Alderman Linnell 
Alderman Rankin 
Alderman Volrich 

- CARRIED UNANIMOUSLY. 

H. Report of Special Committee: 
Voting by Hospital Patients 

The following report of the Special Committee dated September 
17, 1973, respecting Hospital Voting, was submitted by Alderman 
Volrich : 
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H. Report of Special Committee: 

Voting by Hospital Patients (cont'd,) 


Council on July 3, 1973 passed the following resolution: 

"THAT further consideration of the By-law be 
deferred to allow consideration of amendments 
whereby nursing homes, rest homes and personal 
care homes would be included, as well as amend- 
ments on other appropriate aspects of the whole 
matter". 

"THAT a Committee be appointed to report on the 
amendment feature after discussions with the 
Corporation Counsel and the City Clerk". 

(The Mayor appointed Aldermen Volrich, Gibson 
and Linnell as members of the Committee) 

In accordance with these instructions your Committee has tield 
two regular and some informal discussions with the Corporation 
Counsel and the City Clerk and as a result, have had submitted 
the attached By-law. 

The attached By-law, in summary, enacts the several 
recommendations of the Committee made to the staff and 
expands the previous hospital voting procedure to allow for 
the use of a mail ballot by all persons who are entitled to 
vote, who are in approved hospitals licensed by the Provincial 
Government and personal care homes licensed by the City of 
Vancouver. 

Your Committee 

RECOMMENDS the adoption of this By-law. 


MOVED by Aid. Volrich, 

THAT the foregoing report of the Special Committee be received 
and the By-law considered under "By-laws" later this day. 

- CARRIED UNANIMOUSLY. 


I. Harbour Park Developments Ltd.: 
Assistance to the Law Department 

The Corporation Counsel submitted the following report under 
date of September 17, 1973: 

"On September 11, 1973, Council approved the Committee's 
recommendation to put a money by-law to the voters on 
October 24th to acquire all or part of the former Four 
Seasons site. 

Because of a variety of legal ramifications the proposal 
envisages the City purchasing the shares in Harbour Park 
Developments Ltd. rather than the lands. Before this can 
be done, however, special legislation would be needed. 
Presuming this to be forthcoming, then the City becomes 
a shareholder in a private company assuming all the duties 
and obligations. In order that the land will end up as a 
park considerable research and analysis will be involved 


369 

Het^ia*- Sosiaed-lr ^eptmisi&r tn^ 19^3 'It 

BOARD OF ADMINISTRATION, DEPARTMENT & OTHjER REPORTS (cont'd,) 

I. Harbour Park Developments Ltd.: 

Assistance to the Law Department (cont'd.) 

in the areas of both Income Tax and Corporate Law. 

My Department is simply not equipped with either the 
research personnel or the written legal resource 
material to do what would be needed to consummate the 
transaction in thj.s way. The City is not normally involved in 
either of these fields. In addition, time is of the 
essence. I believe it would be in the City's interests 
to obtain the advice of experts in this field, and I 
therefore recommend that I be authorized to retain the 
services of a legal firm or firms having specialized 
knowledge in the area to give such advice as may be 
needed. " 

MOVED by Aid. Hardwick, 

THAT the recommendation of the Corporation Counsel contained in 
the foregoing report be approved and a report be furnished to Council 
as to costs. 

- CARRIED UNANIMOUSLY. 


J. Standing Committee on Community 
Development, September 6, 1973 

The Council noted this report which contained four clauses, 
identified as follows: 

CI. 1: Review of Outstanding Matters 

CI. 2: Lands - Southwest Marine Drive and 

Angus Street 
CI. 3: Areas E and F - Champlain Heights 
CI. 4: Strathcona - Sites C and D 

MOVED by Aid. Volrich, 

THAT the aforementioned clauses 1-4 inclusive, be received 
for information. 

- CARRIED UNANIMOUSLY. 


K. Welfare & Rehabilitation Department: 
Additional Temporary Staff for New 
Provincial Mincome Program - Age 60-64 Years 

The Board of Administration submitted the following report under 
date of September 13, 1973: 

The Director of Welfare and Rehabilitation reports as follows: 

"The Department of Human Resources recently announced the 
new Provincial Mincome Program for persons age 60-64, 
effective October 1, 1975. The ellEibility criteria for 
this new program are: 

(i) Proof of age 60-64 years - birth certificate, 
baptismal certificate, etc. 

(ii) No residence requirements except applicant must 
be a Canadian citizen or have Landed Immigrant 
status. Period of residence in British Columbia 
not applicable. 

(iii) No asset limitation. Same as Old Age Security and 
Provincial Mincome for persons 65 years of age and 
over. 

An applicant is entitled to have any amount of liquid 
aosots (i.e. bonds, cash, property). In compnriKon, 
an applicant for Social Allowance cannot have liquid 
asijotfl in oxuoaii of 5500 - single and JilOOO for u 
couple. Under the Handicapped Persons Income Assistance 
Program the assets coiling is U2500 single and jf5000 
for a couple. 
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K. Welfare & RehabiXi'fcafeioR De^artiRieiits 

Additional Temporary Staff for New 

Provincial Mineome Program - Age 60-64 Years (cont'd.) 

(iv) Earned and unearned income is totally deductible. 

Fo r example - An applicant with income from all sources, 
totalling SlOO per month, would be entitled to receive: 

Maximum monthly Mincome 8209.02 
Less monthly income 100.00 

Mincome payable $ 109 . 02 

For example - A couple, both a^ge 60-64, with income 
from all sources totalling $100 per month, would be 
entitled to receive: 

Maximum monthly Mincome $418.04 
Less monthly income 100 . 00 

Mincome payable $^18. ^04 

All applications for the new Provincial Mincome are to be 
handled through the local Welfare Offices which, in the case 
of the City of Vancouver, would be the offices of the Welfare 
and Rehabilitation Department. 

On August 50, 1973, we received a call from the Department of 
Humsua Resources advising that the Province is prepared to pay 
100% of salary costs of ten (10) temporary staff to iiiiplcmcnt 
this new program. On June 5, 1975, City Council approved the 
hiring of 10 temporary staff (9 Financial Aid Workers and 
1 Clerk Typist II) for a period of two months to carry out, 

on behalf of the Department of Human Resources, a review 
of all Handicapped Persons Income Assistance cases in the 
City of Vancouver. The review commenced on July 1, 1975, 
and was completed on August 51, 1975. A total of 1209 
recipients were interviewed and new applications completed. 
Salary costs for these 10 temporary staff were 100% Provincial. 

The Department of Human Resources requested that we continue 
to employ 10 temporary staff to the end of December 1975, with 
100% salary costs to be met by the Province. 

Due to the fact that our Department did not receive this request 
from the Province until the end of August, it was not possible 
to get a report in to Council to authorize the employment of 
this temporary staff. Because of the urgency in getting this 
new progrjun underway, the Department continued to employ 6 of 
the 10 temporary staff that were with us prior to September 1, 
1973. 

Jmplicatlon.s for Department 

At September 1, 1975, there were 1410 single persons age 60-64 
on Social Allowance who will qualify for the new Provincial 
Mincome Prograjn effective October 1, 1973. 

It is essential that we transfer these cases from Social 
Allowance to the new program as quickly as possible. To effect 
the transposition, an office or home visit will be required in 
all cases. This exercise will take at least two to throe months. 

Every Social Allowance recipient (singles) now recoivini^ an 
average of $140.00 por month, will automatically go to ^^209.02 
per month effective October 1, 1975. All anpllcntions for this 
now allov/anoe up to Dooembor 51, 1975, crc retroactive to 
October 1, 1973, 

There is no Municipal cost sharing on the existing Provincial 
Mincome - 65 years and up, the existing Handicapped Persons 
Mincome and the new Provincial Mincome for age 60-64 group. 
As a result, there will be a reduction in Municipal Welfare 
costs. 


Cont ' d 
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K. W&lfmt& & Bj^hi&illta^ioh Apartment I 

Additional Temporary Staff for New 

Provincial Hincome Program - Age 60-64 Years ( cont ' d , ) 

Based on the existing 1410 Social Allowance cases (age 60-64) 
at $140.00 per month, the gross monthly expenditure is 
$197,400.00 X .0375 or $7,^05.00. The annual saving to the 
City is approximately 588,836.00. 

In addition, there may be some saving on new applicants for 
Provincial Mincome (age 60-64) who otherwise would receive 
Social Allowance. It is difficult to estimate this reduction 
because the number that come on Social Allowance at age 60 years 
almost approximates the number that go off Social Allowance on 
to Old Age Security at age 65. 

With regard to staffing, it would appear at the moment that 
once we transpose the existing 1410 Social Allowance recipients 
on to the new program our existing staff should be able to 
handle future applicants for the new Provincial Mincome Program. 

Should we find after two or three months experience that the 
number of applicants (age 60-64) is greater than the number 
that have been applying for Social Allowance, a report will be 
submitted to Council requesting additional permanent staff. 

Staff Costs - September 1, 1973 to December 31, 1973. 

1 Financial Aid Worker III (temporary) 

@ 8943. per month, for 4 months $ 3,772.00 

8 Financial Aid Workers I (temporary) 

@ 8685. per month, for 4 months 21,920.00 

1 Clerk Typist II (temporary) @ 

S470. per month, for 4 months 1,880.00 

Sub Total: $ 27,572.00 

10% Fringe Benefits 2,757.00 

Car Allowance for 9 Financial Aid 
Workers for 4 months @ 830.00 per month 

(9 X 830 X 4) 1 .080.00 

Total: 8 31,409.00 

Provincial Cost - 831,409.00 
Net Cost to City - Nil 


This report has been reviewed with the Director of Personnel 
Services and he finds that the duties and responsibilities of 
the above ten temporary positions have been properly classified. 

The Business Manager of the Vancouver Municipal and Regional 
Employees Union has reviewed this report and concurs with it, 
and has agreed to waive the regular waiting period. 

Note: The Director of Welfare & Rehabilitation has received 
verbal agreement from the Department of Human Kesourcos to pay 
100% of salary costs. Written confirmation is forthcoming. 

RECOMMENDATION 

THAT Council authorize the hiring of ten temporary staff, as 
outlined above, for a period of four months on the under- 
standing that total salary fringe benefits and transportation 
costs, estimated at 831,409.00, are recoverable from the 
Provincial Government." 

Your Board 

RECOMMENDS adoption of the foregoing Recommendation of the Director 
of Welfare and Rehabilitation. 


MOVED by Aid. Bowers, 

THAT the recommendation of the Board of Administration contained 
in the foregoing report be approved. 

- CARRIED UNANIMOUSLY. 
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COMMITTEE OF THE WHOLE 

MOVED by Aid . Hardwick , 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY. 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY. 


BY-LAWS 

1 . BY-LAW TO PROVIDE FOR THE 

CASTING OF VOTES BY HOSPITAL 
PATIENTS 

MOVED by Aid. Volrich, 
SECONDED by Aid. Linnell, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY. 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Volrich, 
SECONDED by Aid. Linnell, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY. 
The By-law was deemed read accordingly. 


2. BY-LAW TO AMEND BY-LAW NO. 3614, 

BEING THE LOCAL IMPROVEMENT PROCEDURE 
BY-LAW 

MOVED by Aid. Bowers, 
SECONDED by Aid. Hardwick, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY. 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Bowers, 
SECONDED by Aid. Hardwick, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY. 
The By-law was deemed read accordingly. 
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MOTIONS 


1. Expropriations: Arbutus-Burrard 

Connector: 2131-2151 Burrard Street 
and 1830 West 15th Avenue 


MOVED by Aid. Volrich, 
SECONDED by Aid. Bowers, 

WHEREAS the City of Vancouver desires to acquire those 
certain parcels or tracts of land more particularly described as 
Lots Seven (7), Eight (8), Nine (9), South forty (40) feet of Lot 
Ten (10), Lot "A" (Explanatory Plan 5233), Lots Fourteen (14) and 
Fifteen (15), except that portion of each of said lots shown and 
described as the right-of-way of the Vancouver and Lulu Island 
Railway Company on Plan and Description contained in Absolute 
Fees Parcels Book, Volume 14, Folio 799, No. 16187-C, in Block 
Two Hundred and Sixty-seven (267), District Lot Five Hundred and 
twenty-six (526), Group One (1), New Westminster District, Plan 
No. 590, in the City of Vancouver, Province of British Columbia, 
pursuant to its powers under Section 291(a) of the "Vancouver 
Charter", Statutes of British Columbia, 1953, Chapter 55, and 
amendments thereto; 


AND WHEREAS the City of Vancouver has failed to come 
to an agreement with the owner of the real property aforesaid 
as to the terms of acquisition thereof; 


THEREFORE BE IT RESOLVED that the real property 
aforesaid be, and the same is hereby expropriated by the City 
of Vancouver. 


- CARRIED UNANIMOUSLY. 


NOTICE OF MOTION 

Public Officials Disclosure Act 

Alderman Volrich submitted the following Notice of Motion which 
was recognized by the Chair: 

MOVED by Aid. Volrich, 

THAT WHEREAS the Provincial Government introduced Bill 132, the 
Public Officials Disclosure Act, at the 1973 Spring Session of the 
Legislature but withdrew the Bill at second reading; 

AND WHEREAS the proposed legislation has caused much concern 
among many elected officials at the municipal and regional levels; 

AND WHEREAS the principle of requiring elected officials to 
disclose any financial and property interests which may affect 
their actions and decisions while in public office is accepted as 
a valid principle and desirable objective; 

AND WHEREAS it is noted that the Municipal Act and Vancouver 
Charter presently contain certain provisions for disqualification 
of candidates and officials for public office if they have any 
direct or indirect interest in any contract or services connected 
with their City or Municipality; 
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HOTICE OF WMt^ (gmit'd,) 

Public Officials Disclosure jkt^t feont^d.) 

AND WHEREAS the legislation as originally introduced would 
in some respects mitigate against many persons whose sole aim 
in standing for public office is to be of public service^; 

THEREFORE BE IT RESOLVED THAT the Provincial Government be 
urged to take into consideration the following matters in its 
reconsideration of the proposed legislation: 

(1) While the principle of public disclosure is 
accepted, it should not be made unworkable or 
impractical from the standpoint of many indi- 
viduals who wish to offer themselves for 
elected office in their communities; 

(2) There should be full disclosure of the candidate's 
assets ; 

(3) The disclosure should include the assets of the 
spouse and family; 

(4) The Statement of Disclosure should be filed with 
the Attorney-General; 

(5) The information contained in the Statement, or that 
part of the information which may be requested, 
should be disclosed only in circumstances where just 
and reasonable cause is shown for the disclosure of 
the information to any individual; 

(6) The candidate or official affected should be advised 
of the identity of the person making the request; 

(7) The words "adviser or consultant" should be omitted 
from the definition of persons required to make dis- 
closure . 

(Notice ) 


ENQUIRIES AND OTHER MATTERS 

Mayor Phillips - advised there is a Report Reference 

Granville Mall being given to Council next week in 

respect of the Granville Mall proposal 
and it is proposed to show films in 
this regard commencing at 7:30 p.m. 

The Mayor enquired if the Council agreed. 
Agreement was given accordingly. 


Alderman Hardwick - invited members of Council to attend a 

Planning Commission Panel Planning Commission Panel meeting 

September 24, 1973, which will also 
include a meeting of the False Creek 
Committee , when matters pertaining to 
housing and open space in False Creek 
will be discussed. The meeting will 
take place in the No. 1 Committee Room 
commencing at noon. 
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JSaQUIRXES mJ3 OTHER mTTERg (cQWt'4»l 


Alderman Harcourt - extended congratulations to Aldermen 

U. B.C.M. Volrich and Rankin who were recently 

elected Directors of the U. B.C.M. 


The Council adjourned at approximately 5:50 p.m. 


The foregoing are Minutes of the Regular Council 
meeting of September 18, 1973, adopted on 
September 25, 1973. 
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WOMS.^ANB. UTILITY MA-T.TERS 


RECQlVMEmATION: 


1. 1972-1973 L.J.P. ProjLram - Report #g 


The City Engineer reports as follows: 

"On May 29, 1973, Council approved additional funding of $61,509 
for the extension of seventeen L.I. P. projects. The Department of Man- 
power & Immigration subsequently approved ten of these submissions, thereby 
reducing the additional funding required to $33,773. 

The updated estimates for these ten projects are: 


Federal 


City 


Total 


Library 

X-1190 Library 

Accessibility 

Parkg & Public_Recreatlon 


X-1183 
X-1184 
X-1186 


Provin 


F.I.N.D. 

Artisan 
Teletype 



X-1253 


Spci,a4_PJs8i^ ^^^ 


X-1172 
X-1191 
X-1193 

Welfare 

X-1199 
X-1318 


Coniffiunications Centre 
Arts & Music 
Peoples Aides 


Home Visits Program 
Maxi Nutrition- 
Mini Budget 


Completed Projects 
Total Program 


(Total Project - 12 Months) 


$ 32,374 $ 8,753 $ 41,161 $ 4,421 


175,266 
44,489 
95,508 


74,786 


64,116 
179,287 
50,848 


42,319 

26.582 
$785,575 


$550,016, . 


4,929 
392 
818 


2,130 


15,427 
1,365 


18,450 

446 
$ 52,750 

$325,662, 


180,195 
44,881 
96,326 


76,916 


79,543 
180,652 
50,848 


60,769 


27,028 


City's Share 
of Extension 


(6 Months) 


$838,325 


$-875^618 


93 
392 
818 


1,163 


15,427 
1,365 


9,648 

446 
$ 33,773 


$1,335,591 $378,412 $1,714,003 


I recommend that Council approve the extensions of 1972-1973 L.I. P. 
projects approved by the Federal Government and that the surplus funds be 
returned to Contingency Reserve". 

Your Board RECOMMENDS that the above report of the City Engineer 
be approved. 
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Board of Administration, September Ijl , 1973 .... (FINANCE - 1) 

I 

FINANCE MATTERS 

RE COMMENDAT I ON 

1 . City Planning Commission - Stenographic Assistance 

The Board of Administration reports as follows: 

"City Council at its meeting of March 13, 1973, adopted a 
recommendation establishing a position of Clerk-Stenographer 
II on a temporary basis for six months ending September 30, 
1973. 

The temporary position was established at the request of the 
Executive Co-ordinator of the Vancouver City Planning Commission 
to provide relief for the Clerk-Stenographer III, then the sole 
stenographer assisting the Commission. 

At the time the additional temporary Clerk-Stenographer II 
position was established, it was agreed that arrangements would 
be made with the Court Administrator for the use of a recording 
machine on a trial basis to assist with taking verbatim minutes 
of smaller meetings. This was done, but due to the type of 
meetings held, the transcription of recording became quite 
difficult and such an arrangement for the recording of minutes 
was not considered satisfactory. It was also agreed to use an 
electric typewriter equipped with magnetic tape as an aid in 
drafting and preparing final copies of reports and minutes. 
Due to the many changes required after typing the first draft 
of reports, it was found that such a typewriter did not provide 
the expected assistance. 

The volume of work required by the Commission is still heavy, 
as indicated by the results of a work study carried out by the 
Clerk-Stenographer III and the temporary Clerk-Stenographer II 
during the 10 working days ending August 17, 1973. A summary 
of the results are shown below: 


Recorded Work during 10 working 
days andina Auay-st 17, 19 73 

Total Time 
in Minutes 


Attending Meetings 

690 

9 

Transcribing Minutes 

1,605 

21 

Other Typing 

2,060 

27 

Duplicating 

600 

8 

Office Admin. 

605 

8 

Telephoning 

515 

7 

Filing 

450 

6 

Other Duties 

1,080 

.14 

Total: 

7,605 

xo(y 


Number of lines typed in period - ^^4^ 

Number of lines typed per hour — 

It is noted that 48% of the combined work time of the two Clerk- 
Stenographers was spent in typing, equivalent to almost the full 
working time of one stenographer. 
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clause No. 1 (cont'd) . 

The details shown above clearly indicate that at the present 
volume of work, the City Planning Commission requires the 
services of the 2 Clerk-Stenographers on a permanent basis. 
It is therefore recommended that the Clerk-Stenographer II 
position be made permanent and that the position be added to 
the establishment of the Planning & Civic Development Department. 

The Director of Personnel Services has reviewed the duties and 
responsibilities of the position and finds that they fall in 
Class Specification #009, Clerk-Stenographer II ($489-574). 
The Director of Personnel Services recommends that the position 
be so classified. 

This has been discussed with the Director of Planning & Civic 
Development and the Business Manager of the Vancouver Municipal 
and Regional Employees' Union, both of whom concur herein. 

SUMMARY 


Incumbent Proposed Classification Effective „Date 

One New Permanent Clerk-Stenographer II When approved 

Position Pay Grade 10 ($489-574) 


ESTIMATE OF COSTS 


Maximum 
1973 Annual 


1 Clerk Steno II @ $489 p.m. 

3 months ending Dec. 31/73 $1,467 $6,888 
Fringe benefits 12if/o 183 ^861 

$~l,65d 

1 Electric Typewriter 450 

$2,100 ^7, 749 

NOTE ; 

The Comptroller of Accounts reports that sufficient funds are 
available for 1973 in the Planning & Civic Development Department 
budget. Therefore, no additional funds are required. 

SUMMARY OF RECOMMENDATIONS 

Your Board RECOMMENDS that: 

1. A position of Clerk-Stenographer II, Pay Grade 10 ($489-574) 
be established on a permanent basis, effective when approved, 
in accordance with the recommendations of the Director of 
Personnel Services. 

2. One electric typewriter be purchased at an estimated cost of 
$450. (A Desk and Chair are already available, the typewriter 
in use is rented) . 


3. 


The funds for the balance of 1973 be provided from funds 
available in the Planning & Civic Development departmental 
budget . 


2 . .Ci_ty _ Ar chi vi s t_ - S eBiinar 

The Deputy City Clerk reports as follows: 

"Mr. Ogden, the City Archivist, advises he has been invited 
to the B.C. Museums Association to attend and chair two sessions 
of a seminar on archival matters at Fort Steele, B. C. on the 
27th and 28th of September. The purpose of these two seminars 
is to establish liaison with an established archival body, 
especially in the lower mainland, to provide a limited amount 
of training during the seminar and to provide a contact point 
with the professional archival world for local museums and 
archival institutions throughout the province. The B.C. Museums 
Association will pay expenses but leave of absence with pay for 
the 27th and 28th is requested. 

As this would give the archivist an excellent opportunity 
in providing leadership and making valuable contacts within the 
province, I recommend approval of leave of absence as indicated." 

Your Board RECOMMENDS that the foregoing recommendation of 
the Deputy City Clerk be approved. 


CONSIDERATION 


Canadian Red Cross Society - 
Rental of Theatre Rehearsal Room 


The City Clerk reports as follows: 

"A letter has been received in this office from the 
Canadian Red Cross Society requesting a grant to cover the 
rental of the Queen Elizabeth Theatre rehearsal room for a 
Blood Donor Clinic on October 4, 1973. They advise that the 
Vancouver Vocational Institute has agreed to sponsor another 
Blood Donor Clinic on Thursday, October 4, 1973. As space 
at the Institute is non-existing, they have been advised by 
Mr. I.H. Dobbin, Manager, Queen Elizabeth Theatre, that the 
rehearsal room will be made available for their use on the 
above mentioned date . 

Council has dealt with similar requests in the past as 
follows : 

Feb. 27/73 Canadian Red Cross Rental of Theatre ,^v.^^„^^ 

Rehearsal room 

Sept. 22/72 Canadian Red Cross Rental of Theatre „j 
^ , , approved 

Rehearsal room 

Mar. 24/72 Canadian Red Cross Rental of Theatre ,„ 

spprovGQ 

Rehearsal room 

Your Board submits the above report for the CONSIDERATION of 
Council . 


FOR Cmuai ACTION SEE PA€E(S)....^ 
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(PROPERTIES - 1 ) 


PROPERTY MATTERS 


RECOMMENDATION 


A-9 


1. Lease Renewal - 10 foot lane allowance abutting Lot E, 
Block 287. D.L. 526. Situated 1875-95 West 7th Avenue 

The Supervisor of Property & Insurance reports as follows: 

"A ten foot unopened lane allowance abutting Lot E, Block 287, 
D.L. 526, has been leased to the owners of the subject property 
since 1 963 for access and off-street parking to their apartment 
development. The current five-year lease expired on May 31 > 
1973» and the new owners have applied for a further five-year 
lease renewal. 


The City Engineer has advised that a five-year lease subject 
to the same conditions as the previous agreement would be 
in order. The Supervisor of Property and Insurance has 
reviewed the current rental and recommends an increase from 
$252.00 per annum to $325.00 per annum. This is considered 
fair market rental for the area, taking into account it's 
use and restrictions. The lessee has indicated his approval 
of the rental increase. 


RECOMMENDED that the subject lease be renewed for a further 
five-year period, commencing June 1, 1973j at a rental of 
$325.00 per annum, subject to the same conditions as in the 
previous agreemnt. Lease to be in the name of Mr. J. E. 
Potter." 


YOUR BOARD RECOMMENDS that the foregoing recommendation of the 
Supervisor of Property and Insurance be adopted. 


2. City Owned Land: Subdivision 

N/W corner Smithe & Hamilton Streets 


The Supervisor of Property and Insurance reports as follows 


"In 1971 the City acquired Lots 20 and 21, Block 66, District Lot 5Ul, 
situated at the North-west comer of Smithe and Hamilton Streets, for 
a new fire hall. The Engineering Department has prepared a plan of 
subdivision consolidating the two lots to form one site, and in order 
to permit plans for the construction of the fire hall to proceed, it is 

RECOMIffiNDED ; 

that the Ifeyor and the City Clerk, or their deputies, be authorized 
to sign the plan of subdivision on behalf of the City of Vancouver, 
and that the plan be deposited in the Land Registry Office." 

Yo\ir Board 

Recommends that the foregoing Recommendation of the Supervisor of Property 
and Lisurance be adopted. 
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3. Lease of Portion of Lot 33, D.L. 2937 & 206A 
Situated S/W corner of Main & Terminal Avenue 


The Supervisor of Property and Insurance reports as follows :- 

"The above City property, as shown on Plain LE 837, was leased 
to Imperial Oil Limited, for 15 years in 1953 and the Company 
developed the property with a gasoline filling station and 
garage . 

The lease expired January 31st, 1968, and the tenant remained 
on a month-to-month basis, pending a decision regarding the 
future of the site, as same is located adjacent to the Columbia- 
Quebec Connector. 

In May, 1968, Council approved the lease of the property to 
Imperial Oil on a year-to-year basis, effective June 1st, 1968, 
at a rental of $8,530.00 per annum plus taxes as if levied. 
This rental was based on the market value of land plus the 
value of the buildings which had reverted to the City. 

The gas station is now in only fair condition ajid Imperial Oil 
wish to demolish the buildings aind construct a new facility, 
if they can obtain a lease term long enough to amortise the 
cost of a new station. 

The Director of Planning & Civic Development recommends that 
a five-year lease be grafted with options to renew for two 
further five-year periods, subject to the City having the 
right to cauncel the lease on six months notice during the last 
five-year period, should the property be required for civic 
purposes . 

Negotiations with Imperial Oil Limited have been carried out 
andf subject to City Council approval, agreement has been 
reached as follows :- 

(a) A new lease to commence April 1st, 1974, or the date 
the new facility is in operation, whichever is the 
earlier. 

(b) Tern to be five years with an option to renew for two 
further five-year periods, with a 6-months option to 
cancel during the last 5-year term, 

(c) The rental to be $1,500.00 per month during the first 
five years plus all taxes as if levied; $1,666.67 per 
month plus all taxes as if levied, during the second 
five-year period. The rental for the third five-year 
period or any portion thereof to be market rental value 
of land, buildings, fixtures and all improvements 
excluding the Company trade-marks or signs. 

(d) All improvements and fixtures excepting trade-marks and 
signs of the Company to become the property of the City 
on the expiration of the second five-year period. 

(e) The tenant to insure the building against fire in an 
amount equal to the replacement cost. Policy to be made 
payable to the City and Imperial Oil as their interest 
may appear. Tenant to carry Public Liability Insurance 
in an amount satisfactory to Corporation Counsel. 
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(f) The City have the right to require the lessee to properly 
remove all underground tanks at the teneints ' expense 
within 60 days of the last day of occupation. 

(g) The area of the site to be reduced from 54,492 sq. ft. 
to 33,412 sq. ft. fronting on the West Side of Main 
Street at Terminal Avenue. (Shown as Parcel A on 
attached plan) The City agrees not to lease the portion 
of land surrendered by Imperial Oil Company to a 
competitive petroleum company while Imperial Oil is in 
occupation of Parcel A. 

It is RECOMMENDED, 

That a new lease be entered into on the foregoing basis subject 
to the satisfaction of the Corporation Counsel and the Super- 
visor of Property and Insurance." 

Your Board 

RECOMMENDS that the foregoing recommendations of the Supervisor of 
Property and Insurance be adopted. 


I 



DEPARTMENTAL REPORT, September 14, 1973 (WORKS - 1) 


WORKS & UTILITY MATTERS 

RECOMMENDATION 

1. Requested Closure of 23rd Avenue, 
West of Arbutus Street 


The Cl-b7 Engineer reports as follows: 

"In a letter dated February 1st, 1973, Mr. "W, J. Sim of 2375 West 23rd Avenue 
requested that 23rd Avenue be closed to traffic west of Arbutus Street, because of 
the volume of through traffic short-cutting through the residential area on 23rd 
Avenue. 

Traffic Pattern on 23rd Avenue 

23rd Avenue does form an attractive short cut for westbound traffic on King 
Edward west of Arbutus, since it avoids the 'dog's leg' on King Edward and has 
relatively few cross-streets. (See attached sketch.) 

Checks shoiied that during the morning and evening rush hoiirs, slightly more 
than 1CX3 cars were entering 23rd Avenue (westbound) west of Arbutus, and of those 
about 60 continued through to turn north at Macdonald Street (next north/south 
arterial) while 20 turned north at Valley Drive, vdiich also provides an attractive 
through routing to l6th Avenue. Therefore, 15% of the westbound traffic past Mr. 
Sim's house duriaag the morning and afternoon rush periods was through, rather than 
local traffic, which should desirably be using arterial streets. 

Temporary barricades were installed across 23rd Avenue in the short block 
iomiediately west of King Edward (idiich is one way westbound) in May to determine 
the effect of a closure. Westbound traffic volumes were then found to have dropped 
to approximately half of their previous level. 

Since it was felt that a settling down period was required before traffic 
patterns stabilized, the barricades were left in place, and further checks were 
taken in July. These checks shoved that the westbound traffic volumes are still 
to 605? of their level before the barricades were installed. 

Residents' Reaction to a Closure 

The most logical location for a barrier to discourage through traffic on 23rd 
Avenue is in the short one way section between King Edward and Tew Street. On the 
south side of 23rd Avenue in this block is a large grass boulevard separating 23rd 
from King Edward, and there are eight residences on the north side. These 
residents were shown a number of alternative cul-de-sac arrangements that would 
provide for local access and on-street parking in front of their homes. 

The three easterly properties front on King Edward and woiild not be affected 
by a closure of 23rd. Cf the five remaining properties, two are not opposed to a 
closure, \diile the three residences in the middle of the block (which would be 
most directly affected by a cul-de-sac arrangement) have stated their strong 
objections to a closure in letters to the Engineering Department on the basis that 
access to the front of their properties during periods of snow and ice would be 
denied because of the 8$ grade on 23rd Avenue. 

The residents on 23rd Avenue west of this block appear to continue to favour 
the closure. A letter was received from Mr. Sim subsequent to the installation of 
the temporary barricade, noting that the residents feel that the closure has been 
successful. This letter was signed by 31 people representing c^proxlmately 40$ 
of the properties m. 23rd Avenue between Tew Street and Trafalgar Street. 


cont 'd 
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The five block section of 23rd Avenue from Arbutus to Macdonald has been 
carrying undesirable through traffic, which shoiald be using arterial streets. 
While not exceptionally high, this traffic volume can be reduced in half by 
closing 23rd Avenue west of Arbutus, at an estimated cost of |3,200. The only 
opposition w have received to such a closure is from, the three properties most 
directly affected by it. Although these properties would still have local access 
and on-street parking, they are concerned about their access during periods of 
snow. These properties all have access from the lane north of 23rd Avenue which, 
although it too has ein approximate 10% grade, can be entered from either end. 

In view of the above, it is RECOMMENDED that a permanent cvil-de-sac be 
installed on 23rd Avenue west of Arbutus Street, with funds to be provided from 
Account #L4B/7916 - Miscellaneous Projects Unallocated. 

Because of the objections to this proposal frcm 3 of the 5 properties 
fronting on the affected block. Council may wish to lay this matter over to allow 
residents to present their views on the matter. " 

RECOMMENDATION & CONSIDERATION 

2. Local Improvement Procedure for 
Lane Lighting Projects 


Tha City Engineer reports as follows: 

"On August 28, 1973, after considering the report of the City Engineer on 
the 'Policy for Lighting Lanes', Vancouver City Council requested a further report 
on the application of the Local Improvement Procedure for lane lighting projects 
and a means of dealing with high priority areas. 

A. Local Improvement Procedure 

If a portion of the costs for lane lighting Installed on the existing 
wooden poles Is to be charged against the abutting property owners. It will 
be necessary to amend the Local Improvement Procedure By-law. 

The By-law provides that for standard street lighting projects, the 
City pays all maintenance and energy costs and contributes the following 
portions of the Installation costs 

(a) 15% of all Installation costs 

(b) all costs for exempt and non-assessable property such as schools and parks 

(c) all costs for relief allowed on parcels of abnormal shape or location and 
on flankage parcels 

(d) all costs for lighting In excess of the local need and for the removal 
of trees 

The principle difference with the lane lighting projects, as proposed, 
Is that no poles or underground wiring will be Installed. The B.C. Hydro 
will be charging a continuing 'contact' fee which Is at present 35c/month/ 
light for use of their poles. The cost of providing the poles for street 
lighting iB part of the Installation cost which is shared by the owners; 
hcwevar, It li not practical to' charge thli contact fee to the property 
owners each year ovar the life of the Improvement. 

It Is proposed that the costs for lane lighting should be shared on the 
same basis as for street lighting except that the 15% paid for street lighting 
should not be paid for lane lighting projects. This 15% would partially offset 
the cost of the 'contact' fee which has a capitalized cost of approximately 
$50 or 30% of the Installation costs. 


cont *d 


5 


iD^lt^iflaReiil; Repoirt, ar#|>i|ii|»©r 14, 1973 . , i , ; ^ ClOli^ ^ 3) 

Clauae #2 continiie^.^ 
t 

The property owner's rate for lane lighting over a repayment period of 
10 years %d.ll be approximately 7c/foot/year for residential property and 
14c/foot/year for commercial and multiple dwelling property. It is estimated 
that the annual operating costs will be equal to the property owner's rate. 


Priority Areas 

If the Local Improvement Procedure By-law is amended, lane lighting 
projects may be advanced on priority lanes on the Initiative Principle 
and on the non-priority lanes on the Petition Principle. Edch year a list 
of priority lanes- can be prepared in consultation with the Chief Constable 
for the approval of City Council before the Local Improvement Procedures are 
started. 

The Vancouver Charter now provides that City Council may proceed with 
certain local improvements on 'Special Grounds ', even though a project has 
been defeated, when two-thirds of the members of Council declare that the 
project is necessary in the public interest. It will be necessary to amend 
the Vancouver Charter to obtain this power for lane lighting projects. 

If lane lighting is to be provided under the Local Improvement method, 
I RECOMMEND that: 

(1) the Local Improvement Procedure By-law be amended :- 

(a) to include Lane Lighting Projects as local improvements in those 
lanes where the lights are attached to wooden poles; 

(b) to provide for assessing the cost of lane lighting on the same 
basis as street lighting except that the 15Z not be contributed 
toward Lane Lighting Projects. 

A By-law to give effect to this recommendation is submitted 
under "By-laws". 

(2) ^>pllcatlon be made to amend the Vancouver Charter to give the Vancouver 
City Council power to proceed with lane lighting projects on 'Special 
Grounds * ; 

(3) Local Improvement Projects for lane lighting be advanced on the Inltlatve 
Principle for the following lanes :- 

(a) L/E and L/W Granville Street between Robson and Drake Streets 

(b) L/N and L/S Robson Street between Burrard and Denman Streets 

(c) L/N and L/S Davie Street between Burrard and Denman Streets 

(d) L/W Main Street from Keefer to Union Streets 

(e) All lanes in area bounded by Main, Alexander, Gore and Union Streets 

To limit the number of property owners involved in each project, the 
projects will be divided into sections less than 1/2 mile in length. 

(4) owners desiring lighting in 'non priority' lanes be requested to 
circulate Local Improvement Petitions. 


FOR CCtillClL ACTION SEE PACFffl ^-/'2 
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BUILDING & PLANNING MATTERS 

RECOMMENDATION AND CONSIDERATION 

1. Pacific Centre: 

Block 42 - Landscape Plan 


The Deputy Director of Planning and Civic Development reports as follows: 

"On September 26, 1972 City Council considered a report by the Board 
of Administration dated September 26, 1972 regarding Block 42 
development and resolved in part: 

That City Council approve: 

1. The scheme as generally identified by Plans No. Sk 163-4 and 
SK 209-213 received by the Planning Department on September 
19, 1972 and Plans No. AP 108-112 received by the Planning 
Department August 30, 1972, subject to the following conditions: 

(a) A canopy satisfactory to City Council be provided 
along Granville Street; 

(b) Details of landscaping of the plaza and the roofs of 
the lower structure to be submitted for Council's 
approval . 

On December 19, 1972 City Council approved plans for the canopy to be 
provided along Granville Street. 

Pacific Centre Limited has now submitted a set of landscape drawings in 
accordance with condition 1(b) stated in Council's resolution of September 
26, 1972. 

These plans show a multilevel hotel garden on the north west protion of 
the lower base structure of the development with planters, waterfall and 
reflecting pools and a swimming pool for hotel guests. Alternate light 
and dark coloured gravel will be used to pave various roof surfaces. 
Some Plantings are to be located between major tower-elements. However 
the amount of planting and its relation to the size of the roof spaces 
cannot be considered satisfactory. The plaza at the south west corner 
of the block contains a reflecting pool with pool side benches, and an 
outdoor stage platform. An illuminated column forms a sculptured element 
near the entrance to the mall. A canopy shelter is also provided along 
Georgia Street for people waiting for vehicular transportation. Potted 
trees will provide some shade and greenery to the plaza. 

Improvement to the present block 52 plaza is also proposed by the 
addition of a 70 foot long reflecting pool with cascading water alongside 
Granville Street and a 50 foot high sculpture as a focal point for the 
plaza. 

Design Panel on their meeting of July 30, 1973 considered the submitted 
drawings. Although they do not particularly favour the scheme of 
development and were not impressed by the design of the plazas, they feel 
that some of their previous criticisms have been met and pedestrian 
amenities improved. They do consider further improvements could be made 
and give the following reconriendations: 

1. THAT the Dunsmuir/Howe corner be improved for pedestrians 
by the provision of some canopy shelter. 

2. THAT the pedestrian canopy be extended continuously around 
the Granvi lie/Georgia corner of Block 42. 

3. THAT some consideration be given to lowering the height 
of the pedestrian canopy at the north end of Granville 
Street. 
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As this development incluciing the canopy design has been approved by 
the previous Council and some modification has been made since the 
approval (example: the elimination of the third tower element) Council 
may wish to take another closer look at the whole design. 

Council should also be aware that although the third tower on the north 
east corner of the block - previously proposed by a B.C. Telephone Tower 
will not be built at present, two lower floors and support base for the 
tower are to be constructed. The external cladding on these two floors 
as indicated on the plans submitted, will be of the same dark coloured 
material - spandrelite and bronze glass used for the present Toronto - 
Dominion Tower in Block 52 and the I.B.M. Tower under construction in 
Block 42. Since the previous Council has strongly objected to the 
"black" Toronto-Dominion Tower, Pacific Centre Limited had decided on 
light coloured mirror glass for the proposed B.C. Telephone Tower. They 
have now reverted back to the dark spandrelite and bronze glass. This 
third tower, if it is to be of the same height as previously proposed 
for the B.C. Tel tower, will be even taller than the present Toronto 
Dominion Tower and should Council have any objection to the colour 
of this third tower, such objection should be conveyed to the developer 
before the tower base is built. 

In sunmary, therefore, the Director of Planning and Civic Development 
recommends, that, before any further approvals are given to the Pacific 
Centre: 

1. Improvements should be made to the roof planting between the 
tower to the satisfaction of the Director of Planning and 
Civic Development 

2. Consideration should be given by Council to the recommendations 
of the Civic Design Panel: 

1. THAT the Dunsmuir/Howe corner be improved for 
pedestrians by the provision of some canopy shelter. 

2. THAT the pedestrian canopy be extended continuously 
around the Granvi 1 le/Georgia corner of Block 42. 

3. THAT some consideration be given to lowering the 
height of the pedestrian canopy at the north end of 
Granville Street. 

Also for the consideration of Council it is suggested that if Council 
has strong objection to the "black tower" element, external cladding 
for this third tower including the base section to be constructed at 
present, it should be of light coloured material to the satisfaction 
of the Director of Planning and Civic Development." 


For. cCb?:ciL Aaio:i see PAQEisy.^.tZ. 
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FINANCE MATTERS 


RECOMMENDATION 


1 . AddenduBX to New Electrical Permit Fees 


The Director of Permits and Licenses reports as follows: 

"Council on July 3, 1973 approved a report dated June 
25, 1973 which recommended that Pliunbing, Gas and Electrical Permit 
Fees be increased effective September 1, 1973. 

Two sections of Electrical By-law # 3417 which establish 
payment of fees were inadvertently overlooked in the above report. 

The Director of Permits and Licenses therefore RECOMMUrros 
that Electrical By-law # 3417 be amended as follows: 

(1) the fee for survey inspections in Section 9(4) be changed 
from $4.00 to $6,00; 

(2) the annual rate for aericil communication wires over City 
property in Section 32(6) be changed from 30C to 40(? per 
foot; 

( 3) the Corporation Counsel be instructed to prepare the 
necessary ajnendments to the Electrical By-law; 

(4) the proposed changes to be effective upon the finail passing 
of the By-law," 

The Deputy Director of Finance concurs in the above recommendations 
of the Director of Permits and Licenses, 


FO.^ COL'.\'CIL ACTION SEE PAGm),:^kS^ 


REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON FTMANCE & ABMIMI^.TOATION 


SEPTEMBER 6, 1973 


A meeting of the Standing Committee of Council on Finance 
and Administration was held in the #2 Committee Room, third floor, 
City Hall, on Thursday, September 6, 1973, at 1:00 p.m. 

PRESENT ; Alderman Bowers (Chairman) 

Aldermen Harcourt and Volrich 


ABSENT; Alderman Gibson 


CLERK TO THE 
CCaVgCETTEJE : R. Henry 


The Minutes of the Standing Committee of Finance and 
Administration, dated August l6, 1973 were adopted. 


RECOMMJSNDATION 


1. Boundary Road Widening - Cost Sharing 

In 1971 a report was submitted to Council on the advantages 
of Vancouver and Burnaby agreeing to a cost sharing arrangement 
for the widening of Boundary Road from 29th Avenue South to the 
Fraser River. The Board of Administration was instructed to 
negotiate with Burnaby for completion of a cost sharing agree- 
ment and formal dedication of City lands in the south-east sector 
were to be withheld until a cost sharing formula had been agreed 
upon. 

The Committee considered a report on the subject dated 
August 15, 1973, and instead of considering the matter in detail; 

RECOMMENDED; 

THAT the negotiations continue with Burnaby at the political 
level, and that the Mayor arrange to appoint a Joint Committee in 
an effort to resolve certain policy matters, prior to any cost 
sharing arrangements. 

(A copy of the confidential report is on file in the City 
Clerk's Office. ) 


2. Sidewalk Policy 

City Council, on July 31, 1973, when considering a report 
of the Engineering Department, dated July 27, 1973, referred 
Part B of the report, relating to sidewalks on residential 
streets, to the Committee. The Committee, in consultation with 
the City Engineer was requested to look at new methods of cost 
sharing of local improvement sidewalks on residential streets. 
Persuant thereto, the Committee had this day for consideration, 
a report from the City Engineer dated ATjgust 23, 1973 which 
showed the present cost sharing arrangements and details for 
alternative arrangements suggested in Part B of the July 27, 1973 
report . 



STANDING COMMITTEE OP ^"^Sti W 
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gidewalk PoXicy cort't 

The Committee was of the opinion that sidewalks should 
not be forced on property owners, as many people prefer existing 
facilities. 

The Committee also discussed the Engineering Program for 
upgrading and repairing existing sidewalks. The Deputy City 
Engineer expressed concern that this program was inadequate and 
the condition of sidewalks was deteriorating. This was mainly 
because of cutbacks in the budget. The present budget for up- 
grading sidewalks is $200,000 a year, and it was estimated 
that from $700,000 - $750,000 per year would be required to 
replace deteriorated sidewalks in a reason^le length of time. 

Discussion ensued with respect to cost sharing arrangements 
whenever a sidewalk is installed on one side of the street. It 
was thought that property owners should have a choice of cost 
sharing formulae, ie. 2/3 - l/3» 50 - 50, or one side pays the 
total cost, etc. 

After giving further consideration of all matters relating 
to the City Sidewalk Policy, the Committee, 

RECOMMENDS: 

(a) THAT local residential sidewalks be installed by 
petition only. 

(b) THAT the City Engineer report on a system of owners 
sharing the cost of a sidewalk installed on one side of the 
street with the percentage of costs to be charged left to the 
discretion of the property owners (eg. 2/3 on one side and 1/3 
on the other, or on a 50 - 50 basis, etc. ) 

(c) THAT the City adopt a policy that reconstruction and 
replacement of existing sidewalks not be by Local Improvement, 
but be paid for by the citizens at large. 

FURTHER, that the City Engineer, in consultation with 
the Director of Finance, report on the source of funds together 
with any ramifications as a result of these new policies. 


The Committee adjourned at approximately 2:00 p.m. 


FOR COUfJCIL ACTIOM SEE PAGE(S) ...C>i:l 
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STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY DEVELOPMENT 


A meeting of the Standing Committee of Council on Community 
Development was held in No. 1 Committee Room, City Hall, on 
Thursday, September 6, 1973, at 11:00 a.m. 

PRESENT ; Alderman Volrich (Chairman) 

Alderman Harcourt 

Alderman Marzari 

Alderman Rankin 


CLERK ; M. James 

The minutes of the meeting of August l6, 1973 were adopted as 
circulated. 

INFORMATION 

1 . Review of Outstanding Matters 

Under date of September 5, 1973 the chairman submitted to 
the members of the Committee a memorandum outlining thirteen 
matters awaiting the consideration of the Committee or pending 
further input prior to further consideration. 

In submitting the report the chairman requested that the 
members of the Committee review this list for report back at 
the next meeting. 

2 . Lands - Southwest Marine Drive and Angus Street 

By consent of the members present, consideration of this 
item was deferred at this meeting. 

3 . Areas E and F - Champlain Heights 

The chairman referred the previous action of the Committee ii^ 
connection with the public meeting to be held in the area to 
meet with the local residents to discuss further uses of these 
last two areas in Champlain Heights. 

The Clerk was instructed to make the necessary arrangements 
for the pending meeting of this Committee and the Housing Committee, 

The matter of input from the School and Park Board was 
discussed and the Committee 

RESOLVED 

that the School Board be asked to review their school 
planning in this area, and the Park Board be asked to report 
on the proposed parks in this area. 

4. Strathcona - Sites C and D 

The chairman noted that the Committee had held a public 
meeting in the Strathcona Area and had received a substantial 
number of briefs on proposed uses for the lands knows as Sites 
C and D. The chairman orally reviewed the proposals of the 
briefs submitted and noted the presence of representatives of the 
Strathcona Property Owners and Tenants Association and the 
Shon Yee Society at this meeting. 


Proposals of both of these groups were discussed with the 
members of the Coramittee and after further consideration the 
Committee 

RESOLVED 

that the Coramittee approve in principle that Sites C and D 
be used for family and senior citizens housing, including personal 
care housing and 

FURTHER RESOLVED 

that the question be referred to the Planning Department 
for a definitive report suggesting guidelines for development, 
and that the Planning Department consult with the Strathcona 
Rehabilitation Committee in developing the guidelines and the 
report . 


The meeting adjourned at approximately 11:55 a.m. 
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CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 


A Regular meeting of the Council of the City of Vancouver 
was held on Tuesday, September 25, 1973, in the Council Chamber 
at approximately 2 :00 p.m. 

PRESENT : Mayor Phillips 

Aldermen Bowers, Gibson, Harcourt, 

Hardwick, Linnell, Marzari, 
Massey, Pendakur, Rankin & 
Volrich . 

CLERK TO THE COUNCIL: D.H. Little 


PRAYER The proceedings in the Council Chamber were opened 
with prayer. 


ACKNOWLEDGEMENT 

Mayor Phillips acknowledged the presence in the Council Chamber 
of students from Vancouver City College under the direction of 
Mrs. Katz. 


'IN CAMERA' MEETING 

The Deputy City Clerk advised that the 'In Camera' Committee 
approved the one item for an 'In Camera' meeting later this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Linnell, 
SECONDED by Aid. Pendakur, 

THAT the Minutes of the Regular Council meeting (with the 
exception of the 'In Camera' portion), dated September 18, 1973, 
be adopted. 

- CARRIED UNANIMOUSLY. 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Linnell, 
SECONDED by Aid. Pendakur, 

THAT the Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY. 

The Council agreed to vary the agenda to consider the followina 
matters pertaining to the October 24, 1973 election: 

Communication 3 - Board of School Trustees 
School District No. 39 (Vancouver) Vacancy 

The Council noted a communication dated September 25, 1973, from 
the Board of School Trustees advising that it had accepted the 
resignation of School Trustee, Mrs. Olive Johnson and pursuant to 
provision of Section 33, subsection (1) of the Public Schools Act, 
Are advising City Council that a vacancy had occurred. The Board also 
passed the following motion: 
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"THAT the Vancouver School Board urge City Council to 
hold a by-election to fill the vacancy. " 

Mrs. Johnson's term as a Trustee would have expired on December 
31, 1974. 

MOVED by Aid. Linnell, 

THAT Mrs. Olive Johnson's resignation be accepted with regret 
and a by-election be held on October 24, 1973 to fill the School 
Trustee vacancy, and the City Clerk take the necessary action to 
submit the matter to the voters. 

- CARRIED UNANIMOUSLY. 

Report "D" - Report of Special Committee 
re Community Ice Rinks 


Under date of September 24, 1973, the Corporation Counsel and 
the Deputy City Clerk reported as follows: 


The Council on September l8, 1973, adopted a recommendation 
of the Mayor in respect of community ice rinks and the placing 
of a ballot to the electors on October 24, 1973, as follows 

"I recommend that we ask the voters to approve a Money 
Bylaw for $2,750,000 to provide five community ice 
rinks in the city. These could be built in the next 
two years as supplementary to the current Five Year 
Plan. There are four obvious locations 

- Britannia Community Services Centre 
Champlain Heights area 
Langara (adjacent to City College) 
and Point Grey. 

Park Board officials agree with these locations. The 
fifth location needs further examination but should be 
provided for in the vote. 

I also recommend that the Corporation Counsel and City 
Clerk be authorized to draft the wording for the ballot 
and submit it to Council for approval." 

Your officials therefore recommend the wording of a 
plebiscite under Section 245 of the Charter be submitted to 
all the electors as follows: 

"Are you in favour of the Council having power to 
pass by-laws without the assent of the electors in 
any of the years 1973-1975 inclusive to borrow, 
from time to time, by tho issue of debentures, r.iims 
not to exceed over the said period two million seven 
hundred and fifty thousand dollars ($2,750,000) in the 
aggregate? 

The following in brief and general terms, sets out 

the proposed project and the amount allocated therefor: 

Establishing, equipping and furnishing COMMUNITY ICK 
RINKS including the acquisition of sites therefor 

$2,750,000 

It is proposed that the Community Ice Rinks will be 
located in the Britannia Community Services Centre 

Champlain Heights Area 
Langara Area (adjacent to City College) 
Point Grey Area 
and One further location to be determined by Council " 


Subsequently, the officials requested that the words "including 
the acquisition of sites therefor" be struck from the second last 
paragraph. 
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After considering the foregoing report it was 

MOVED by Aid. Linnell, 

THAT the foregoing report of the. Corporation Counsel and the 
Deputy City Clerk dated September 24, 1973, be approved after striking 
out the words "including the acquisition of sites therefor" and amend- 
ing the last paragraph to read as follows: 

"It is proposed that the project consist of five Community 
Ice Rinks located as follows: 

Britannia Community Services Centre 
Champlain Heights Area 

Langara Area (adjacent to City College) 
Point Grey Area 
and One further location to be determined by Council." 

FURTHER THAT the City Clerk take the necessary action to submit 
the question to the electors. 

- CARRIED. 

(Alderman Pendakur voted against the motion) . 


Report "E" - Report of Special Committee 
re Property : Entrance to Stanley Park 

Under date of September 24, 1973, the Special Committee re 
Property: Entrance to Stanley Park, submitted the following report: 


The Comcil, on September 11, 1973 passed the following 
option, respecting Harbour Park Lands at Entrance to Stanley Park: 

"THAT the electors be polled on October 24, 1973, on the 
following basis of questions; 

"Are you in favoxir o'f Council maintaining all the 
propertj' in question for public open space or park?" 

* CXI 

"Are you in favovir of a portion of the property being 
otherwise dealt with to recoup a part of the acquistion 
costs?" 

FURTHER THAT the Corporation Counsel and the City Clerk, 
in conjunction with this Conmittee, prepare the form of question 
as it should appear on the ballot" 

In reply to the instructions of the City Council, your Committee 
wishes to recommend that the question to be placed before the 
electorate should take the following form: 

"1. Are you in favour of the Council having the power to pass 
by-laws without the assent of the electors in any of the 
years 1973 - 19^3 inclusive to borrow from time to time, 
by the issue of debentures, sums not to exceed over the 
said period $2,000,000.00 in the aggregate? 

The following, in brief aid general terms, sets out the 
proposed project; 

The acquisition of all of the privately-hold , 
interests in and to an area the approximate 
boundaries of which are indicated on the map 
below and marked as "A" for public use. * 

Amount allocated - $2,000,000.00 

2. Are you in favour of the Council having power to pass 

by-laws without the assert of the electors in any of the 
years 1973 - 19 S3 inclusive to borrow from time to time, 
by the issue of debentures, sums not to exceed over the 
said period $4,400,000.00 in the aggregate? 
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Report "E' - Report of Special GoiBBlittee 

re Property; Entrance to Stanley ffaigtc' (eoot^d* ) 


The following, in brief and general terms, sets out the 
proposed project: 

The acquisition of all of the privately-held 
interests in and to an area the approximate 
boundaries of which are indicated on the map 
below and marked as "B" for public use. 

Amount allocated - $4f 400, 000. 00 

A map will be reproduced at the bottom of the ballot showing 
the two areas in question. 

It is further recommended that the resolution of Council 
dated September 11, 1973 on this matter be varied accordingly. 


It was proposed by Alderman Massey that an aerial photograph with 
the two blocks in question outlined be included in the information 
brochure to make the areas more precise and to give a better visual 
perspective. The Mayor therefore advised that this would be taken 
into consideration in the preparation of the information brochure. 

MOVED by Aid. Pendakur, 

THAT the foregoing report of the Special Committee be approved. 

FURTHER THAT, the City Clerk take all the necessary action to 
submit these questions to the electors. 

- CARRIED UNANIMOUSLY. 


DELEGATIONS AND UNFINISHED BUSINESS 

1. Vancouver Opportunities Program - Request 

for Classification and Salary Determination - 
7 Positions 


City Council, on September 11, 1973, deferred consideration of 
the following clause contained in the report of the Standing Committee 
on Social Services dated August 30, 1973 pending a hearing of a dele- 
gation : 


Vancouver City Council on May 15, 1973, approved the following 
recommendations of the Board of Administration! 

"a. The Personnel Services Department be authorized to 
classify and determine salaries of the two existing 
full-time permanent positions in the Vancouver 
Opportunities Programme, and 

b. The Personnel Services Department be authorized to 
assist the Director of Welfare & Rehabilitation in 
his study of the need for further permanent staff 
by advising and recommending on salary and classifi- 
cation of any proposed new positions. 

NOTE: This review could occupy up to one week of the time 
of a Personnel Officer II presently on staff. There 
could ba some additional cost to the City in overtime 
to keep up with an already heavy workload." 

Representatives of the Vancouver Opportunities Programme ap- 
peared before your Committee today requesting a recommendation to 
Council that the number of poBitiona approved for classification 
and salary determination be expanded from five (5) to seven (7). 
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Vancouver Opportunities Program - Request 
for Classification and Salfir^y Determination - 

The V.O.P. submitted a number of class specifications in support 
of their rsque-st. The Director of Welfare & Rehabilitation opposed 
the establishment of seven positions and stated that a review by 
his Department of the additional V.O.P. work load indicated a need 
for 2 additional permanent staff, making a total of four (4) posi- 
tions to be classified by the Director of Personnel Services. This 
assessment was based on the work performance of staff doing similar 
jobs in his Department. He also pointed out that the Welfare and 
Rehabilitation Department has two full-time staff working on the 
V.O.P. programme. 

The V.O.P. representatives stated that, at present, there are 
a number of workers on the programme on LIP grants. When the LIP 
grants are phased out, the V.O.P. programme would be left with 
only two staff members to carry out all the necessary work and 
would therefore have to rely very heavily on volunteers, which 
would not lead to efficient operation. The argument was made that 
V.O.P. workers have very often been out of the work force for a 
number of years and may be undergoing job training and therefore 
could not be expected to perform as effectively as regular welfare 
and rehabilitation staff. Therefore, your Committee 

RECOMMENDS that Council 

A. approve the establishment of three (3) additional per- 
manent full-time positions under the Vancouver Oppor- 
tunities Programme and that the Director of Welfare and 
Rehabilitation be instructed to submit to the Standing 
Committee on Social Services within a reasonable period 
of time an evaluation of the operation of the programme 
with the expanded staff; 

B. instruct the Director of Personnel Services to proceed 
with classification and salary determination of five (5) 
positions for the Vancouver Opportunity Programme — 

(as previously approved by Council on May 15, 1973.) 


In this regard, Mrs. Joan Morelli filed a brief and addressed 
the Council with respect to her Organization's program, requesting 
five (5) additional full-time positions and proposing that salarie 
be determined on an equal basis. 

The Director of Welfare & Rehabilitation also addressed the 
Council and answered questions. 

MOVED by Aid. Rankin, 

THAT the recommendations contained in the foregoing report of 
the Standing Committee on Social Services be approved subject to 
C.A.P. sharing. 

(Carried) 

MOVED by Aid. Marzari in Amendment, 

THAT the figure "three (3)" contained in Recommendation A. be 
struck and the figure "five (5) " be inserted. 

- LOST. 

(Aldermen Bowers, Hardwick, Linnell, Mayor Phillips, 
Aldermen Rankin & Volrich voted against the amendment) . 

MOVED by Aid. Marzari in Amendment, 

THAT, Recommendation B. , be deleted and the 
Council approach the Provincial Government with the suggestion that 
these positions receive a salary on an equal basis. 

- LOST. 

(Aldermen Bowers, Gibson, Harcourt, Hardwick, Linnell, 
Massey, Pendakur, Mayor Phillips, Aldermen Rankin & 
Volrich voted against the amendment) . 
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1, Vancouver Opportunities Program - Request 

for Classification aiHift '^^■a^y Oetefmi nation " 
7 Positions (cont'd.. ) 

The motion by Alderman Rankin was therefore put 
and - CARRIED. 

(Alderman Marzari voted against the motion) . 

Council agreed to inform the Director of Personnel Services 
that the delegation from the Vancouver Opportunities Program is 
requesting that the positions be determined on an equal basis insofar 
as salaries are concerned. 


2. Greater Vancouver Apartment Owners 
Association- Vancouver Rental 
Accommodation Grievance Board 

It was agreed to defer this matter pending the hearing of a 
delegation later this day. 


3. Locked-In-Lot - 

426 East 6th Avenue 

It was agreed to defer this matter pending the hearing of a 
delegation later this day. 


COMMUNICATIONS OR PETITIONS 

1 . Proposed Hotel - Renfrew & Franklin 

The Council noted a letter from United Equities Ltd. dated 
September 18, 1973, in which it was requested that the matter of a 
proposed development of a hotel at Renfrew and Franklin Streets be 
deferred so that preparation of necessary material and studies can 
be completed. 

MOVED by Aid. Hardwick, 

THAT the request by United Equities Ltd. for deferment be 
approved and the matter be left in the hands of the City Clerk's 
Office to arrange delegations as necessary. 

- CARRIED UNANIMOUSLY. 


2(a), (b) & (c) re Granville Street 
Pedestrian Transitway 


It was agreed to defer consideration of these communications 
pending the hearing of delegations later this day. 


BOARD OF ADMINISTRATION , DEPARTMENT & OTHER REPORTS 

A. BOARD OF ADMINISTRATION, 

General Report, September 21, 19 73 

WORKS AND UTILITY MATTERS 

Clause 1 - Water Main and Hydrant Installations - 
Yew Street and King Edward Avenue 

MOVED by Aid. Linnell, 

THAT the recommendation of the Board of Administration as con- 
tained in the above clause be approved. 

- CARRIED UNANIMOUSLY. 
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Clause 2 - Local Improvements on the 
'Initiative Principle' 


MOVED by Aid. Linnell, 

THAT the recommendation of the Board of Administration as con- 
tained in the above clause be approved. 

- CARRIED UNANIMOUSLY 
and by the required maiority. 


FIRE AND TRAFFIC MATTERS (September 21, 1973) 

The Council considered this report which contains two clauses 
identified as follows: 

CI. 1: Fire Protection, University 

Endowment Lands 
CI. 2: Obstruction of Fire Exits by Motor Vehicles 

MOVED by Aid. Marzari, 

THAT the recommendations of the Board of Administration as con- 
tained in clauses 1 and 2 be approved. 

- CARRIED UNANIMOUSLY. 


FINANCE MATTERS (September 21, 1973) 

The Council considered this report which contains three clauses 
identified as follows: 

CI. 1: Facsimile Signatures - Bank of Montreal 
CI. 2: Additional Clerical Personnel - Health 
Department 

CI. 3: City of Vancouver Auto Towing Service 

The Council took action as follows: 

Clause 1 - Facsimile Signatures - 
Bank of Montreal 


MOVED by Aid. Har court, 

THAT Whereas for the convenience of the City it is deemed advisable 

that cheques drawn on the Bank of Montreal against the Payroll and 
Wages accounts of the City be signed by affixing the signature or 
signatures with a cheque-signing machine or other mechanical means. 

THEREFORE BE IT RESOLVED: 

A. That the Bank of Montreal be and it is hereby authorized 
and directed to pay any and all cheques or instruments 
purporting to be cheques of the City but in no case individually 
exceeding the limitations imprinted on cheques presented for 
payment bearing facsimile signature of the following official 
who has been duly authorized to sign cheques for and on behalf 
of the City 

Official - Comptroller of Accounts 

B. That such cheques or instruments shall have the same legal 
effect, may be dealt with to all intents and purposes and 
shall bind the City as fully and effectually as if signed in 
the handwriting of and duly issued by such officer or officers 
for and on behalf of the City, regardless of howsoever or by 
whomsoever the said facsimile signature(s) shall have been 
mechanically affixed: 
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c. That the City shall provide the said Bank with a certified 
copy of this Resolution and certified specimens of such 
facsimile signatures and that such Resolution may be acted 
upon by each Branch of the said Bank with which any dealings 
are had by the City until notice to the contrary or of any 
change therein has been given in writing to the Manager or 
Acting Manager of such Branch." 

- CARRIED UNANIMOUSLY. 


Clause 2 - Additional Clerical 
Personnel - Health Department 

MOVED by Aid. Harcourt, 

THAT the recommendation of the Board of Administration as con- 
tained in the above clause, be approved. 

- CARRIED UNANIMOUSLY. 


Clause 3 - City of Vancouver 
Auto Towing Service 


MOVED by Aid. Bowers, 

THAT tenders for the City of Vancouver towing service be called 
on the basis of the two-zone system. 

(Referred) 

MOVED by Aid. Linnell, 

THAT the matter of the City of Vancouver Auto Towing Service be 
referred to the Vehicles-f or-Hire Board with the suggestion that the 
Board examine the matter of dividing the City into areas for this 
towing service and that the Vehicles-f or-Hire Board report back to 
Council as soon as possible. 

- CARRIED UNANIMOUSLY. 

PROPERTY MATTERS (September 21, 1973) 

Sale of Portion of Lot 1, Block 113, 
Section 28, T.H.S.L. Situated on the 
W/S of Kootenay Street, South of 
Charles Street 


In considering this clause, it was suggested that an opinion, 
be sought from the Charles Adanac Planning Committee before any 
action is taken as this group had expressed concern to Alderman 
Harcourt respecting access to the property and particularly 
expressing concern that barriers at the north end of the property 
remain. The property in question is to be used as a Damaged 
Automobile Claims Inspection Centre by the Insurance Corporation of 
British Columbia. 

Commissioner Ryan advised that the Technical Planning Board 
had approved the Development Permit for the Centre subject to 
certain conditions which included agreement by the Charles 
Adanac Planning Committee to the development. 

MOVED by Aid. Hardwick, 

THAT this clause be deferred pending a report from the Technical 
Planning Board as soon as possible, concerning access to the property. 


CARRIED UNANIMOUSLY. 
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B. DEPARTMENTAL REPORT, 
Septertvber 21, 1973. 

FINANCE MATTERS 

Mechanics' Liens Filed Against the 
Pacific National Exhibition Lands 

MOVED by Aid. Linnell, 

THAT the recommendation of the Corporation Counsel as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY. 


C. Granville Street Pedestrian 
Transitway 


It was agreed to defer this matter to later this day when the 
Council would be dealing with the matter of the Granville Street 
Pedestrian Transitway. 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Hardwick, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY. 

MOVED by Aid. Linnell, 
SECONDED by Aid. Gibson, 

THAT the report of the Committee of the Whole be adopted. 


- CARRIED UNANIMOUSLY. 


MOTIONS 

1 . Public Officials Disclosure Act 

The following Notice of Motion was submitted at the Council 
meeting of September 18, 1973, seconded this day by Alderman 
Pendakur : 

MOVED by Aid. Volrich, 
SECONDED by Aid. Pendakur, 

THAT WHEREAS the Provincial Government introduced Bill 132, the 
Public Officials Disclosure Act, at the 1973 Spring Session of the 
Legislature but withdrew the Bill at second reading; 

AND WHEREAS the proposed legislation has caused much concern 
among many elected officials at the municipal and regional levels; 

AND VfflEREAS the principle of requiring elected officials to 
disclose any financial and property interests which may affect 
their actions and decisions while in public office is accepted as 
a valid principle and desirable objective; 

AND WHEREAS it is noted that the Municipal Act and Vancouver 
Charter presently contain certain provisions for disqualification 
of candidates and officials for public office if they have any 
direct or indirect interest in any contract or services connected 
with their City or Municipality; 

AND WHEREAS the legislation as originally introduced would 
in some respects mitigate against many persons whose sole aim 
in standing for public office is to be of public service; 


MOTIONS (cont'd,) 


TifcREFORE BE IT RESOLVED THAT the Provincial Government be 
urged to take into consideration the following matters in its 
reconsideration of the proposed legislation: 

(1) While the principle of public disclosure is 
accepted, it should not be made unworkable or 
impractical from the standpoint of many indi- 
viduals who wish to offer themselves for 
elected office in their communities; 

(2) There should be full disclosure of the candidate's 
assets; 

(3) The disclosure should include the assets of the 
spouse and family; 

(4) The Statement of Disclosure should be filed with 
the Attorney-General; 

(5) The information contained in the Statement, or that 
part of the information which may be requested, 
should be disclosed only in circumstances where just 
and reasonable cause is shown for the disclosure of 
the information to any individual; 

(6) The candidate or official affected should be advised 
of the identity of the person making the request; 

(7) The words "adviser or consultant" should be omitted 
from the definition of persons required to make dis- 
closure . 


MOVED by Aid. Harcourt in Amendment, 
SECONDED by Aid. Bowers, 

THAT the word "family" in Clause (3) be struck and the words 
"dependent children" be inserted in lieu thereof. 

FURTHER THAT the following words be added to Clause (4) "and 
be a public document". 

FURTHER THAT Clause (5) and (6) be deleted. 

- CARRIED. 

(Aldermen Massey, Pendakur & Volrich voted against 
the motion) . 

The motion, as amended, reading as follows, was therefore 
put and - CARRIED. 

THAT WHEREAS the Provincial Government introduced Bill 132, the 
Public Officials Disclosure Act, at the 1973 Spring Session of the 
Legislature but withdrew the Bill at second reading; 

AND WHEREAS the proposed legislation has caused much concern 
among many elected officials at the municipal and regional levels; 

AND VfflEREAS the principle of requiring elected officials to 
disclose any financial and property interests which may affect 
their actions and decisions while in public office is accepted as 
a valid principle and desirable objective; 

AND WHEREAS it is noted that the Municipal Act and Vancouver 
Charter presently contain certain provisions for disqualification 
of candidates and officials for public office if they have any 
direct or indirect interest in any contract or services connected 
with their City or Municipality; 

AND WHEREAS the legislation as originally introduced would 
in some respects mitigate against many persons whose sole aim 
in standing for public office is to be of public service; 
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THEREFORE BE IT RESOLVED THAT the Provincial Government be 
urged to take into consideration the following matters in its 
reconsideration of the proposed legislation: 

(1) While the principle of public disclosure is 
accepted, it should not be made unworkable or 
impractical from the standpoint of many indi- 
viduals who wish to offer themselves for 
elected office in their communities; 

(2) There should be full disclosure of the candidate's 
assets; 

(3) The disclosure should include the assets of tlie 
spouse and dependent children; 

(4) The Statement of Disclosure should be filed with 
the Attorney-General , and be a public document; 

(5) The words "adviser or consultant" should be omitted 
from the definition of persons required to moke dis- 
closure. 


2. Closing and Stopping Up Portion 
of the S/S Powell Street, west 
of Dunlevy Street 

MOVED by Aid. Rankin, 
SECONDED by Aid. Has say, 

THAT WHEREAS: 

1. The City of Vancouver is the owner of all the streets and 
lanes lying within the limits of the City of Vancouver; 

2. The North Seven (7) feet of Lot Eight (8), Block Fifty-Five 
(55), District Lot One Hundred and Ninety-Six (196), 

Plan 196 was established for lane under filing 33625; 

3. This portion is now surplus to the City's highway require- 
ments and the abutting owner has made application to acquire 
the seven foot strip; 


NOW THEREFORE BE IT RESOLVED that the portion of highway 
composed of the North 7 feet of Lot 8, Block 55, District Lot 
196, Plan 196, be closed stopped up and conveyed to the owner 
of the remainder of Lot 8, said Block 55, and that the said 
7 feet be added to the remainder of the said Lot 8 to form one 
parcel. 

(closing of portion of the S/S Powell Street, west of Dunlevy Street) 


- CARRIED UNANIMOUSLY. 
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3. Governinental Reform Plebiscite - 
October 24, 1973 


Alderman Volrich, on behalf of the Special Committee re Govern- 
mental Reform, recommended that the City Clerk, as the Returning 
Officer for the October 24, 1973, plebiscite, be instructed that the 
questions on the ballot on Governmental Reform be treated separately 
during tabulation, i.e. any questions properly answered on the ballot 
should be accepted and counted regardless of whether another question 
on the same ballot may be improperly answered or completed. 

MOVED by Aid. Volrich, 
SECONDED by Aid. Gibson, 

THAT the foregoing recommendation of the Special Committee, be 
approved . 

- CARRIED. 

(Alderman Linnell voted against the motion) . 


The Council recessed at approximately 4:00 p.m. following which 
an 'In Camera session was held and the Council reconvened in 
open session in the Council Chamber with the same personnel 
present at approximately 4:20 p.m. 


NEW BUSINESS 

1. B.C. Hydro Land, False Creek 

Under date of September 25, 19 73, Alderman Hardwick submitted 
the following report : 

Following Council instructions of June 12, 1973, 

"(b) That Council fomally approach the Provincial 
Government and B. C. Hydro to ascertain as 
quickly as possible the future use of the 
related B. C, Hydro lands. 

I have met with Mr. J.W. Wilson, Executive Director, 

B, C. Hydro, September 7, and accompanied by Mr. Wilson, 

The Honourable Robert Williams September 19, 1973. 

B, C. Hydro Railway personnel wish to maintain the 
land for transportation purposes, however, both Mr. Wilson 
and Mr. Williams recognize the legitimacy of other uses 
for at least part of the property. 

I recommend to Council: 

(i) That a portion of Mr. E.D. Sutcliffe's time be freed 
to co-ordinate City, B. C. Hydro, and provincial 
representatives in a review of all pertinent information 
on transportation and land use in the east side of 
False Creek. 

(ii) Alderman Hardwick as Chairman of the False Creek 
Committee be empowered to negotiate terms of the 
review with the other parties for report back to 
Council. 


(iii) 


Alderman Hardwick' s expenses for September 19, 1973 
trip be paid. 


' 1./ 
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am BUSINESS (cont'd*.? 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Gibson, 

THAT recommendations (i) and (ii) of the foregoing report 
dated September 25, 19 73, be approved. 

- CARRIED. 

(Alderman Linnell voted against the motion) . 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Gibson, 

THAT recommendation (iii) of the foregoing report dated 
September 25, 1973, be approved. 

- CARRIED UNANIMOUSLY. 


During consideration of the above subject, the Mayor 
left the meeting and Deputy Mayor Massey assumed the 
Chair. 

I 


OTHER MATTERS 

1. Conditional Uses - Fairview Slopes 

Alderman Hardwick advised that he would submit to the next 
Council meeting a recommendation with respect to conditional uses 
affecting the Fairview Slopes area. 


2 . Boulevard Trees - West End 

The Deputy Mayor advised Council that it had been the practice 
since 1970, that before any boulevard trees in the West End area 
were to be removed, such matters were to be discussed with the 
Board of Administration and former Mayor Campbell. The Deputy 
Mayor advised that there was no resolution of Council in this 
regard and therefore requested the direction of Council. Com- 
missioner Ryan advised that the Technical Planning Board has 
approved a development permit application at 10 76 Denman Street 
and this affects a large tree which is required to be replaced. 

MOVED by Aid. Linnell, 
SECONDED by Aid. Gibson, 

THAT it be the policy of Council that before any trees on 
public property are removed in the West End area (all streets 
west of Burrard) , such be referred to Council for consideration. 

FURTHER THAT Council wishes this policy to apply to the 
large tree affected by Development Permit #63072 re 1076 Denman 
Street. 

- CARRIED . 

(Aldermen Bowers, Hardwick, Rankin & Volrich voted 
against the motion) . 


The Council recessed at approximately 4:50 p.m. to reconvene 
in the Council Chamber at 7:30 p.m. 
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The Council reconvened in open session in the Council Chamber 
at approximately 7:30 p.m., Mayor Phillips in the Chair and the 
following members present: 

PRESENT : Mayor Phillips 

Aldermen Bowers, Gibson, Harcourt, Hardwick, 
Linnell, Marzari, Massey, Pendakur, 
Rankin and Volrich 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT the Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 

POINT OF PRIVILEGE 

Alderman Pendakur rose on a point of privilege to 
raise the matter of the oil spill caused by the collision of 
two freighters immediately west of Lions Gate Bridge, at approxi- 
mately 3:00 a.m. today. The Alderman briefly outlined the 
present situation as it had been reported via the news media. 

MOVED by Aid. Pendakur, 

THAT the City of Vancouver offer to the Municipality of 
West Vancouver whatever assistance is possible in respect of the 
recent oil spill in the Harbour which has affected that Munici- 
pality's shoreline, and in this regard the Board of Administration 
be requested to relay this offer of assistance forthwith to the 
Municipal ity . 

- CARRIED UNANIMOUSLY 
REPORT REFERENCE. DELEGATIONS AND SPECIAL COMMITTEE REPORT 

Granville Street Transit Mall 

Alderman Massey, as Chairman of the Granville Street Transit 
Mall Committee, introduced the topic with a brief resume of 
Council's actions and the investigations of the Committee, 
including the report of the Consultants, Bain, Burroughs , Hanson. 
The Alderman advised that the Coordinator for the Committee and 
Mr. R. Bain would be submitting further oral and graphic material. 

The Committee Coordinator showed the Council a short film 
made during the visit to Nicollet Mall and Mr. Bain showed a 
series of slides to illustrate the development of his design 
concept for the Granville Street Transit Mall. 

The Deputy City Engineer spoke to the estimates of cost 
and the scheduling and method of construction proposed for the 
actual physical works. 

Mr. A. Baker, representing the merchants in the 800 block 
Granville Street, spoke and referred to the ten points submitted 
in that group's letter to Council dated September 19, 1973 and 
expressed project approval subject to these points. 

Mr. A. Smit of Tom Lee Music Co. Ltd, submitted a brief 
supporting the project and expressed concern respecting the 
present situation in the area and requesting Council 's consider- 
ation of these items. 

Mr. J. Stearman, located on Nelson Street off Granville Street 
addressed the Council expressing concern re the parking situation 
which, in his opinion, would result on streets adjacent to Granville 
Street . 
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REPORTS OF COMMITTEES (cont'd) 

Gr^Kvill.e Sty.eet Tyaosit Mall (cont ^d > 

Mr, S. Kripps, chairman of the 1000-1300 block Granville 
Improvement Committee, had made arrangements to appear and speak 
on behalf of the group but, due to unforeseen circumstances, was 
not able to be present. A letter was submitted and read by the 
Mayor advising of his inability to attend and advising the group 
favours the development of the Mall. The letter also suggested 
consideration be given to the lanes on the East and West side of 
Granville Street by the addition of lighting, etc. 

Council had before it a letter from the Downtown Business 
Association, dated September 20, 1973, which expressed concern 
by the way in which the project was being organized. 

After the hearing of the above delegations Council generally 
discussed various aspects of the proposal and the following 
recommendations of the Committee as contained in its report dated 
September 24, 1973: 

"RECOMMENDATIONS 

1. That the consultants , Bain , Burroughs & Hanson be required 
to provide the essential design elements that remain outstanding 

for firm approval by Council no later than October 15, 1973. 

2. That Council Instruct the Committee to negotiate with 
Bain, Burroughs & Hanson for their additional Involvement beyond 
the present terms of reference and to report back on new terms of 
reference and costs. 

3. That Council Instruct the Engineering Department to 
proceed immediately with the project. 

4. That Council take appropriate action to ensure : 

(a) that Pacific Centre returns Howe Street to the 
City by December 1, 1973. 

(b) that B.C. Hydro movea transit to adjacent streets 
by January 31, 1974. 

5. That merchants and property owners be advised that because 
of the urgency of the deadline it will be necessary for sewer crews to 
work on Granville Street during a portion of the Christmas season. 
Sidewalks will not be disrupted and traffic will be maintained 
during this period. 

6. That Council waive normal tendering procedures and instruct 
the Engineering Department to negotiate directly with contractors and 
suppliers . 

7. That the Granville Street Planning Committee be expanded 
to Include seven Granville Street businessmen and/or property owners 
with appointment by Council to be on the advice of the Committee. 

8. That tht Mayor and Aldennan Massey be Instructed to meet rep- 
resentatives of the Federal and Provincial Govtrnments for the 
purpose of obtaining Financial assistance. 

9. That the Mayor and Alderman Massey meet with Merchants and 
property owners to arrange equitable cost sharing. 
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RE&OBTS OF COMM I TTEES ( c o ii t ' d ) 
GranviHe Street Transit Mall (cont *d ) 

10. That all business license applications between Nelson and 
Hastings Streets be referred to the Co-ordinator of the Project by the 
Department of Permits and Licenses prior to any action being taken 
until further notice by the Co-ordinator . 

11. That Council approve the financing of this project as set 
out in the report of the Director of Finance In the amount of 

of $3,244,000 (estimated Engineering Department costs) plus an 
additional $6000 for contingencies as required by the Committee. 
Total - 3,250,000." 


MOVED by Aid. Massey, 

THAT the recommendations 1 to 11 contained in the report 
of the Granville Street Transit Mall Committee dated September 24, 
1973, be approved and that the appropriate officials be instructed 
to make the necessary application for a capital winter works 
project in respect, of the matter, or any other senior government 
assistance available. 

- CARRIED 

(Alderman Rankin voted against the motion) 

MOVED by Aid. Rankin, in amendment, 

THAT the following words be added to the motion of Alderman 
Massey : 

"subject to cost sharing being determined as one-third 
from senior governments, one-third from the merchants 
of the area and one-third from the City of Vancouver, 
before the project is approved". 

- LOST 

(Aldermen Bowers, Gibson, Harcourt, Hardwick, 
Linnell, Marzari, Massey, Pendakur, Volrich 
and the Mayor voted against the motion) 

(The motion of Alderman Massey was put and CARRIED) 

MOVED by Aid. Hardwick, 

THAT where there are alternatives to the proposed capital 
expenditures, the Committee report back to the Council in 
connection therewith, prior to that work being commenced. 

- CARRIED 

(Alderman Rankin voted against the motion) 

MOVED by Aid. Hardwick, 

THAT the correspondence regarding the Granville Street 
Transit Mall be received. 


- CARRIED UNANIMOUSLY 
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2, Vancouver Rental Accommodation 
Grievance Board 


Mr, Bruce P. Innes, president of the Greater Vancouver 
Apartment Owners' Association submitted and read to the members 
of Council a brief dated September 21, 1973, regarding the 
Vancouver Rental Accommodation Grievance Board and Law Reform 
Questions. The brief detailed comments relating to Council's 
action on August 28, 1973, when Council dealt with the above two 
items . 

The members of the Council addressed certain questions 
to Mr. limes. 

MOVED by Aid. Volrich, 

TIIAT the brief of the Greater Vancouver Apartment Owners ' 
Association be received. 

- CARRIED UNANIMOUSLY 

3 . Locked-in Lot; 426 East 6th Avenue 

Under date of August 24, 1973, the Director of Permits and 
Licenses and the Deputy Director of Planning and Civic Development 
reported, as per the policy of Council, on the locked-in lot 
situation created by the application for development permit 
by J H.D. Investments Limited, in the 400 block East 6th Avenue. 
J.II.D. Investments Ltd. were proposing a multiple residential 
development on Lots 2 to 6 , Block 102, D.L. 264A and this 
development would leave Lot 1, the propei'ty owned by Mr. Ho as 
a "locked-in" lot. Attached to the report were copies of 
correspondence which passed between the solicitors for the 
two principals . 

Mr. Wong Lim Ho submitted and read to the Council an 
undated brief. 

Mr. Kenneth M. Noble, Solicitor, submitted and spoke to 
an undated summary of events relating to the sale of the lot 
in question to Mr, Ho, 

After discussion, it was, 

MOVED by Aid. Rankin, 

THAT further consideration of this matter be deferred for 
one week's time to allow both parties an opportunity of con- 
sidering the representations made here this day. 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid, Hardwick, 

THAT the Committee of the Whole rise and report, 

- CARRIED UNANIMOUSLY 

MOVED by Aid, Hardwick, 
SECONDED by Aid, Linnell, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 10:45 p,m. 


The foregoing are Minutes of the Regular Council meeting 
of September 25, 1973, adopted on October 2, 1973. 
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WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 


RECOMMENDATIONS : 

The City Engineer reports as follows: 
1 . Water Main and Hydrant Installations - Yew Street and King Edward Avenue 

"For the purpose of providing fire protection for their development, south 
of King Edward Avenue, Marathon Realty Co. has agreed to pay approximately 
$34-, 000 for the installation of a 12" water main on King Edward Avenue from 
Valley Drive to Arbutus Street. New fire hydrants to be installed off this main 
and on City property are to be paid for by the City, and in addition it would be 
advisable to interconnect the new main with the existing City grid at Yew Street, 
thereby improving fire protection north of King Edward Avenue. 

The total cost for the described extra work is estimated at $7,000. 

I RECOMMEND that this work be approved and that $7,000 be appropriated 
from Account No. 128/7902, 'Short Notice Projects - Unallocated'." 

Your Board RECOMMENDS that the foregoing be approved. 


2 , Local Improvements on the "Initiative Principle " 

First Step 

The Deputy City Engineer reports as follows: 

"As required by the Local Improvement Procedure By-Law, projects for: 

Pavements and Curbs (Higher Zoned) 

Pavements and Curbs (Local Residential) 

Lane Pavements (Higher Zoned) 

Lane Pavements (Residential Standard) 

P.O. Concrete Sidewalks 

P.C. Concrete Sidewalks (Filler Walks) 

shown on the attached schediile dated September 14, 1973, are advanced to Council 
on the 'Initiative Principle'. 

It is advisable to advance these projects on the 'Initiative Principle' for 
the following reasons : 

Pavements and Curbs (Higher Zoned) 
and Lane Pavements (Higher Zoned) 

Tn their unpaved condition theso streets and lanes p.ivo an inadequate level 
of service and in most cases maintenance costs are becoming high. With many 
absentee owners, circulating petitions in the higher zones is a task which few 
owners are willing to undertake, although many may favour the improvements. 
Initiation is thus the only way for the proposals to be broup.ht before the 
owners for their consideration. 

Pavements and Curbs (Local Residential) 

On July 5> 1973, Council dealt with a report regarding these two streets, to- 
gether with 59th Avenue (listed under Higher Zoned) and instructed the Engineer to 
advance these projects on the 'Initiative Principle'. 

Lane Pavements (Local Residential) 

These two projects have been advanced in cases wherc-^ a petition has been 
sufficiently signed for a part of a project, but not sufficiently signed for the 
whole project. The parts having sufficient support are initiated as smaller 
projects to avoid the circulation of another petition. 
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P.C. Concrete Sidewalks 

Requests for these walks, which link up existing sidewalk facilities, have 
been made either by non-abutting residents who have paid for their own improve- 
ment and are requesting the City to provide a continuous sidewalk, or by other 
interested people who wish to have continuous sidewalk facilities in their areas. 

P.C. Concrete Sidewalks (Filler Walks) 

These projects have been advanced as part of the Tree Planting Program in the 
downtown area. This program was approved by Council on December 5, 1972. 

As with all local improvement projects, final approval of each project is given 
by Council after the Court of Revision at which affected property owners may appear. 

The City's share of these improvements is available in the 1973 Streets Capital 
Budget." 

Second Step 

The Director of Finance submits the following report on the financial arrange- 
ments : 

"In accordance with the provision of the Local Improvement Procedure By-Law, I 
am submitting the Deputy City Engineer's report dated September lA, 1973. 

The estimated total cost of these improvomonts is $3,(17 3,101.00 and the City'.'-; 
share of the cost is $1,695,871.00. 

I have to report that the necessary financial arrangements can be made to carry 
out this work." 

Your Board has decided that it is desirable to undertake the projccLs refcri'od 
to and RECOMMENDS that: 

(a) The reports of tho Deputy City Engineer and Director of Finance bo 
adopted together with the details of the Second Step Report on file 
in the City Clerk's Office. 

(b) The City-owned parcels shown on the list attached to the detailed 
Second Step Report for the Local Improvement projects be declared 
assessable . 

(c) The Court of Revision for projects listed in the attached schedule 
dated September lU, 1973 be held at 7:30 P.M. on Thursday, November 
29, 1973. 

Your Board RECOMMENDS that the foregoing recommendation 
of the Deputy City Engineer be approved. 


FOR CGjKQI ACT!C^! SEE mf(Si33tfL 
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FIRE AND TRAFFIC MATTERS 



RECOMMENDATION 


1. 


Fire Protection, University Endowment Lands 
The Corporation Counsel reports as follows: 


Under the terms of an agreement between the City of Vancouver, 
the Minister of Lands, and the University of British Columbia, 
the minimum annual charge payable to the City for the provision 
of fire protection on the University Endowment Lands is subject 
to review by the City during the month of February in every 
fifth year for the purpose of determining a new minimum annual 
payment based on the cost of operating the City Fire Department 
as determined by the City for the five-year period immediately 
preceding the year in which the new minimum payment is determined, 

The minimum annual payment for the past five years has been 
$13,500, however, the Director of Finance has estimated that 
the increased costs of operation of the Fire Department are such 
that the new minimum annual payment should be increased to 
$21,500 for the next five years from January 1, 1973. 


The proposal to increase the minimum annual charge has been 
discussed with the Deputy Minister of Lands and the Manager of 
the University Endowment Lands who have agreed to such increase. 

RECOMMENDED that the minimum annual charge payable to the City 
under the terms of the agreement between the City of Vancouver, 
the Minister of Lands and the University of British Columbia 
be increased to $21,500 for the next five years from January 1, 
1973 . " 


Your Board RECOMMENDS that the foregoing be approved. 


2 . Obstruction of Fire Exits by Motor Vehicles 

The City Engineer reports as follows: 


"For seme years now, in building construction, there has been a progression 
away from outside fire escapes. More and more buildings are being constructed 
with inside fire escapes as an integral design with the building. This has 
resulted in an increasing number of 'man-door' fire exits at ground level. 

Where such doors exit on to private property the Fire Chief has authority 
and has enacted regulations to keep the doors clear of any blockage of exodus. 
Where buildings are built to the abutting street or lane property line there are 
no regulations pre-\renting blockage of exodus from fire exits on to City street 
allowance. Generally, such doors exit on to lanes, where, without any intervening 
boulevard area, vehicles parked or legally stopped for loading purposes frequently 
block fire exits. 

The Fire Department has no record of any specific misfortune resulting from 
such blockages but is concerned about the potential hazard. 

The Fire Chief has authority to call for specific markings of fire exits and 
the Fire Warden's Office is the agency to police the proper markings of proper 
doors. 

This whole matter has been discussed with both Fire and Police Departments. 
It has been agreed that with appropriate amendments to the Street and Traffic 
By-law, follow-up action by the Fire Chief, Fire Warden's Office and Police 
Department will remove the potential hazard of vehicles blocking fire exits. 


;^t'J- 


Accordingly, it is RBCCMMEajDED: 

1. That Section 3 (Interpretation) of the Street and Traffic By-law 
be amended to introduce a definition of 'Fire Exit'. 

2. That Section 21 (General Stopping Prohibitions) be amended to 
introduce a new clause prohibiting stopping in ft-ont of or within 
five feet on either side of a Fire Exit, 

3. That the Corporation Counsel be instructed to submit the necessary 
amending by-law," 


Your Board RECOMMENDS that the foregoing recommendations of the 
City Engineer be approved. 
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FINANCE MATTERS 


RE COMMENDAT I ON 

1 . Facsimile Signatures - Bank of Montreal 


The Director of Finance reports as follows: 

"The Bank of Montreal has requested a formal Council Resolution 
authorizing the use by the City of mechanical signatures on pay cheques. 
The following is the wording requested in the resolution by the Bank of 
Montreal : 

'Whereas for the convenience of the City it is deemed advisable 
that cheques drawn on the Bank of Montreal against the Payroll and 
Wages accounts of the City be signed by affixing the signature or 
signatures with a cheque-signing machine or other mechanical means. 

THEREFORE BE IT RESOLVED: 

A. That the Bank of Montreal be and it is hereby authorized 
and directed to pay any and all cheques or instruments 
purporting to be cheques of the City but in no case individually 
exceeding the limitations imprinted on cheques presented for 
payment bearing facsimile signature of the following official 
who has been duly authorized to sign cheques for and on behalf 
of the City 

Official - Comptroller of Accounts 

B. That such cheques or instruments shall have the same legal 
effect, may be dealt with to all intents and purposes and 
shall bind the City as fully and effectually as if signed in 
the handwriting of and duly issued by such officer or officers 
for and on behalf of the City, regardless of howsoever or by 
whomsoever the said facsimile signature(s) shall have been 
mechanically affixed: 

c. That the City shall provide the said Bank with a certified 
copy of this Resolution and certified specimens of such 
facsimile signatures and that such Resolution may be acted 
upon by each Branch of the said Bank with which any dealings 
are had by the City until notice to the contrary or of any 
change therein has been given in writing to the Manager or 
Acting Manager of such Branch." 


Your Board RECOMMENDS approval of the foregoing motion of the 
Director of Finance. 


2 . Additional Clerical Personnel - Health Department 


The Medical Health Officer reports as follows: 

"With the establishment of two Sub-Offices for community services at 
1655 Robson Street and 306 Abbott Street the experience has been that 
the work load in the Clerical Division is much greater than was antic- 
ipated. This matter has been discussed with the Administrative 
Analyst who is making a thorough study of the clerical situation 
of the Health Department. However, the work load at the two Sub-Offices 
exceeds the capacity of the Clerks assigned to these offices. It is 
therefore requested that pending completion of the review that authority 
be given to employ two Clerk Typists on a temporary basis until a 
report on the matter of Clerical Staff has been submitted (not exceeding 
six months) . 
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Clause So, 2 (cont'd) 

The estimated expense for the two additional positions for balance of 
1973 is summarized as follows: 

Salaries $2,820.00 
Fringe Benefits 282 . 00 


Total $3,102.00 

Provision of funds to cover the two positions is available within the 
salary appropriations of the Health Department. It is proposed to 
obtain the necessary furniture and equipment on a temporary basis 
from Surplus Stores." 

Your Board RECOMMENDS that the two temporary Clerk Typist positions be 
established for a period not exceeding six months pending receipt of 
the report of the Administrative Analyst. The classifications to be 
confirmed by the Director of Personnel Services. 

/ 

CONSIDERATION 

3 . City of Vancouver Auto Towing Service 
The Corporation Counsel reports as follows :- 


"Prior to December 1967 the City called for tenders to 
provide a towing service for the entire City. Briefly, 
the service covers the towing of impounded vehicles in 
7:00ain to 9:00am and 4:00pin to 6:00pm rush hour zones 
and the towing of police vehicles and vehicles held by 
the Police Department for investigation purposes. Towing 
service contracts are administered by the Police Depart- 
ment. Up until 19 67 Buster's Auto Towing Service was 
the successful tenderer because it had all the necessary 
equipment required by the City to perform the towing 
service properly. 

In 1967 it came to the attention of the City Council that 
other towing companies may be able to perform part of 
the service required by the City. As a result, the City 
was divided into two zones, the dividing line being 
generally at Main Street, the area to the east was des- 
ignated Zone A and the area to the west was designated 
Zone B. Ken's Auto Towing and Buster's Auto Towing were 
the successful bidders and each of them serviced one of 
the zones . 

In 1970 the City again requested tenders based on the two 
zone system. Both Ken's and Buster's bid on the contract 
but because Ken's bid was not properly authorized. Buster's 
was awarded the contract for the entire City, which contract 
expires midnight, December 3, 1973. 

Does the Council wish to have tenders for the towing 
service called for the entire City or based on the two- 
zone system? " 

Your Board submits the foregoing for the CONSIDERATION of Council. 
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PROPERTY HATTERS 
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CONSIDERATION AND RECOMMENDATION 

1. Sale of Portion of Lot 1, Block 113, 
Section 28, T.H.S.L. Situated on the 
West Side of Kootenay Street, South 
of Charles Street. 

Zoned: M-2, Heavy Industrial. 


The Supervisor of Property and Insurance reports as follows s- 

"An application has been received from Johnston Associates Management 
Limited, on behalf of the Insiirance Corporation of British Columbia, 
to purchase the approximate foiir acre site situated on the West 
side of Kootenay Street, South of Charles Street, known as the 
Northerly portion of Lot 1, Block 113, Section 28, T.H.S.L. It is 
proposed to immediately develop a Damaged Automobile Claims Inspection 
Centre, as part of the Provincial Government's insurance scheme. 

The entire site totals approximately 5.5 acres, has been reserved from 
sale pending a policy determination by City Council with respect to 
land banking; as well, there has been a reserve of the Northwesterly 
portion of the site abutting the UOl Freeway for possible future freeway 
requirements. The Provincial CJovemment has indicated that they are 
prepared to lift this reserve to enable the purchase of the reserved 
portion, thus creating a more rectangular site. There will be an 
approximate 1.5 acres unsold residual which is either marketable in 
itself or can be sold to abutting interests. 

The Insurance Corporation of British Columbia has offered to purchase 
the site at $3.00 per square foot, representing a total sales price of 
$527,220. This is considered to be fair market value, and has been 
confirmed by private appraisal. It is noted that in accordance with 
Council's previous recommendations, the proceeds from this sale are to 
be credited to the Land Banking Reserve Account. 

CONSIDERATICW ; 

The sale to the Insurance Corporation of British Columbia of a Portion of 
Lot 1, Block 113, Section 28, T.H.S.L., for the purpose of developing an 
insiirance depot. 

In the event Council approves the sale, it is 
RECOMMENDED : 


(1) That the sales price be $3.00 per square foot, 
for a total sales price of $527,220.00. 

(2) The date of sale to be the date of Council's approval 

(3) That the Insurance Corporation of British Columbia agree 
to pay an amount equal to all taxes and levies 

(h) No guarantee be given to soil stability 

(5) That the Insurance Corporation of British Columbia undertake 
to sign any bulkhead and/or easement documents required. 

(6) That the Mayor and City Clerk, or their Deputies, be authorized 
to sign plan of subdivison creating the parcel, on behalf of 
the City of Vancouver." 


Your Board 

Submits the foregoing report of the Supervisor of Property and Insurance to 
Council for CONSIDERATION and RECOMMENDATION. 
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FINANCE ^ MATTERS 

RECOMM^M D AT I O N 


1. Mechanics' Liens Filed Against the 
Pacific Ifational .Exhibition Lands 

_ 1 , _ , 

"The Corporation Counsel reports as follows: 


"Each of the following claimants have filed a claim of lien 
in the Land Registry Office, Vancouver, B.C. against Bock 90, D.L-T. 
H.S.L., Subdivision Lot 90, Plan 100, except Parcels "A" and "B", as 
showri on Plan 13045 owned by the City of Vancouver: 

Ammo-Power Tool Company Ltd. $ 1,982.51 

Galloping Gadgets Ltd. 14,752.08 
Rocky Mountain Distributors & 

Applicators Ltd. (Also known 

as ROMODA LTD.) 40,369.00 

Arctic Sprayed-On Ltd. 20,677.00 

Austin Metal Fabricators Ltd. 4,374.99 

Barry Hamel Equipment Ltd. 3,6 58.14 

Harrigan Rentals & Equipment Limited 675.00 


These claims arose out of a contract between the B.C. Jockey 
Club and Bird Construction with respect to the construction of the 
horsebarns on the P.N.E. grounds. 

To expedite matters Lawson, Lundell, Lawson & Mcintosh, 
Solicitors for Bird Construction, have requested the City to execute 
21-day Notices to the foregoing claimants pursuant to section 26(2) 
of the Mechanics' Lien Act to commence actions to enforce their liens. 
In the event that a claimant fails to commence such action, its claim 
can be cancelled from the records of the Land Registry Office. The 
Solicitors for Bird Construction considered it expedient to serve the 
21-day Notices as soon as possible, therefore, the Notices were executed 
by the Mayor and the Deputy City Clerk and the seal of the City affixed 
thereto on Friday, September 21, 1973. 

It is RECOMMENDED therefore that the following resolution 
be passed by the Council approving such action: 

RESOLVED that the execution of the said Notices 
by the Mayor and the Deputy City Clerk and the 
affixing of the seal thereto on September 21, 1973, 
be and the same are hereby approved. 

It is in the best interests of the City that a 21-day Notices 
under section 26(2) of the Mechanics' Lien Act be given as soon as 
Possible so that the claimant is forced to commence his action without 
delay. Therefore, it is suggested that the Corporation Counsel be given 
authority to sign these Notices on behalf of the City rather than bring 
them before Council. The following resolution is RECOMMENDED to implement 
this request: 

RESOLVED that the Corporation Counsel be and he is 
hereby authorized to sign Notices pursuant to the 
provisions of section 26(2) of the Mechanics' Lien 
Act as he may from time to time deem advisable in the 
interests of the City and affix the seal of the City 
thereto. " 
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CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 

A Regular meeting of the Council of the City of Vancouver 
was held on Tuesday, October 2, 1973, in the Council Chamber at 
approximately 2:00 p.m. 

The Honorary Town Crier of the Borough of Lambeth, England, 
was introduced to the Council and he brought greetings from the 
Mayor of Lambeth. 

MEMBERS PRESENT ; Mayor Phillips 

Aldermen Bowers, Gibson, Harcourt, 
Hardwick, Linnell, Marzari, Massey, 
Pendakur, Rankin and Volrich 

CLERK TO THE COUNCIL ; D. H. Little 

PRAYER The proceedings in the Council Chamber were opened 

with prayer. 

'IN CAMERA ' MEETING 

The City Clerk reported that the 'In Camera' items were 
approved by the Committee with the exception of two reports 
dealing with; 

(a) Development Permit Application; 
2705 Point Grey Road 

(b) Report of the Standing Committee re Waterfront and 
Environment dated September 27-, 1973, re Waterfront 
Planning Study (Budget) 

It was agreed that the above two reports would be dealt with 
later in the open proceedings. 

ADOPTION OF MINUTES 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT the Minutes of the Regular Council meeting (with the 
exception of the 'In Camera' portion), dated September 25, 1973, 
be adopted. 

I - CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT the Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 

VARIATION IN AGENDA 

BOARD OF ADMINISTRATION. DEPARTMENT AND OTHER REPORTS 

At the request of Alderman Bowers, the Council agreed to 
consider Clause 2 of the report of the Standing Committee on 
Finance and Administration, dated September 27, 1973, dealing 
with the City of Vancouver Bond Issue. 

MOVED by Aid. Bowers, 

THAT the Committee's recommendation in this clause be 
approved . 


- CARRIED UNANIMOUSLY 
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UNFINISHED BUSINESS 

1 . Locked-in Lot : 

426 East 6th Avenue 

At the last meeting, the Council considered a report dated 
August 24, li>73, from the Department of Permits and Licenses and 
the Director of Planning and Civic Development in respect of 
dispute between a developer in the area and the owner of a lot at 
426 East 6th Avenue. After hearing delegations at that time the 
Council deferred the question for one week to allow the parties 
time to consider the various representations made. 

By letter, dated September 26, 1973, from Clark, Wilson 
and Company, Solicitors for J.H.D. Investments Limited, the 
Council was advised that an increased offer of $37,500 for the 
property of Mr. Wong-Lim Ho had been made but no reply received 
from Mr . Ho . 

MOVED by Aid. Hard wick, 

THAT the Council take no further action and therefore the usual 
administrative procedures be followed in regard to the develop- 
ment permit application involved. 

- CARRIED UNANIMOUSLY 

Delegation Matters 

It was agreed to defer the following matters pending the 
hearing of delegations later this day: 

(a) Building By-law: Board of Appeal 

(b) Development Permit Applications: 

2236 Kingsway, C-2 Commercial District 

1407 East 41st Avenue, C-1 Commercial District 

8320 Oak Street, C-1 Commercial District 

(c) Suite at 2951 East 25th Avenue 


COMMUNICATIONS OR PETITIONS 

1 . Appointment of Deputy Mayor: October 

MOVED by Aid. Bowers, 

THAT, pursuant to recommendation of the Mayor, Alderman Gibson 
be appointed Deputy Mayor for the month of October in lieu of 
Alderman Hardwick as previously determined and the resolution 
of Council of January 5, 1973, be varied accordingly. 

- CARRIED UNANIMOUSLY 

2. Renovation Plans: 
United Housing Foundation 

The Council noted a communication from the Chairman of the 
Management Committee of United Housing Foundation asking a delegation 
be heard today to discuss the Foundation's renovation plans in 
respect of three inner city hotels, i.e. - 

Central Hotel 
Oliver Hotel 
Ferry Rooms 

It is advised by the Foundation that the plans submitted do not 
meet with the present Lodging House By-law and possibly certain 
sections of the prevailing Zoning By-law, but do, in general, meet 
the proposed new Lodging House By-law provisions. 
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COMMUyiCATIQji§ PR PETITIONS (cont'd ) 

It was agreed by the Council to hear the delegation at this 

time , 

The delegation from the Organization was heard in support 
of the position of the Foundation and particularly asking that 
the matter of room size be judged under the new Lodging House 
By-law. 

MOVED by Aid. Harcourt, 

THAT this renovation pilot project be dealt with under the 
proposed new Lodging House By-law » 

- CARRIED UNANIMOUSLY 

Alderman Harcourt advised that in respect of room size there 
could be some conflict with the Zoning By-law and felt, therefore, 
action should be taken to ensure that the provisions of the 
proposed new Lodging House By-law apply in this regard. 

MOVED by Aid. Linnell, 

THAT the following administrative procedure laid down by 
City Council on July 16, 1957, and being followed by the Health 
Department in respect of standard of housing in the core area 
be reaffirmed: 

"In the area north of Broadway between Burrard Street and 
Clarke Drive and including the West End, the general policy 
shall be to validate existing illegal accommodations so long 
as they comply with the requirements of the Health Depart- 
ment in relation to minimum health standards. In this the 
guide shall be the Health and Lodging House By-laws. 
Responsibility for the initiation, inspections, requiring 
the necessary minimum improvements and seeing that these 
are carried out, shall rest with the Health Department. 
On recommendation from the Health Department the Technical 
Planning Board will grant long-term periods of consent 
of up to the life of the property. The Development Permit 
procedures of the Zoning and Development By-law will be 
maintained for such properties as a public record". 

- CARRIED UNANIMOUSLY 

3 . Crossing: Cassiar Street from 401 Highway 

The Council noted a communication, dated September 25, 1973, 
from the Chairman of a Citizens 401 Committee asking an opportunity 
to appear before Council regarding the danger to children and 
elderly people having to use the crossing of Cassiar Street from 
the 401 Highway. 

MOVED by Aid. Volrich, 

THAT the delegation be heard accordingly and the arrangements 
be made satisfactory to the City. Clerk and the delegation. 

- CARRIED UNANIMOUSLY 

4. General Report: 

Historic Area Advisory Board 

The Council received, through the Director of Planning and 
Civic Development, a general report summarizing the actions of 
the Historic Area Advisory Board since it^ inception in 1971. It 
is suggested a copy be forwarded to the Provincial Secretary. 

MOVED by Aid. Hardwick, 

THAT the report be referred to the Standing Committee on Civic 
Development for discussion with the new Vancouver Heritage Advisory 
Board as and when appointed . 

- CARRIED UNANIMOUSLY 
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^MtiftBSflCATIONS OR PETITIONS (cont'd ) 

5. Assistance re Oil Spill: 
West Vancouver 


MOVED by Aid. Bowers, 

THAT the communication, dated September 27, 1973, from the 
Mayor of the District of West Vancouver acknowledging with 
appreciation Vancouver's offer of assistance in respect of the 
recent oil spill in the harbour, which affected that municipality's 
shoreline, be received for information. 


CARRIED UNANIMOUSLY 


6. Renovations to Building: 

122-126 West Hastings Street 


A delegation request was received from Mr. Douglas Jung, 
Barrister & Solicitor, under date of October 1, 1973, in connection 
with certain renovations proposed for 122-126 West Hastings Street 
and which renovation plans appear to have been rejected by the 
Historic Area Advisory Board. 


MOVED by Aid. Hardwick, 

THAT delegation arrangements be made, satisfactory to the 
City Clerk and Mr. Jung. 

- CARRIED UNANIMOUSLY 

7 . Orpheum Theatre 

Under date of October 2, 1973, the Mayor submitted the 
following communication: 

"You have all received copies of two reports 
on the Orpheum Theatre prepared by the Community Arts 
Council. They make a number of recommendations for 
action. In view of all the factors, the need for a 
second civic theatre in time, the cultural and historic 
value of the Orpheum Theatre, etc. I think we should 
pursue this matter further. 


I would like to recommend to Council that a 
Committee of Aldermen Massey, Bowers and Gibson be 
struck to pursue this matter. They should discuss 
it with Famous Players and also contact the Federal 
and Provincial Governments for financial assistance." 


MOVED by Aid. Volrich, 

THAT a committee of investigation, comprising Aldermen Massey,^ 
Bowers and Gibson, be struck to consider this matter. 

(amended ) 

MOVED by Aid. Pendakur, in amendment, 

THAT the follovying words be added to the motion of Alderman 
Volrich : 

'with a clear understanding there is no commitment 
of civic monies for this purpose'. 

- CARRIED 

(Aldermen Bowers, Marzari, Massey and Volrich voted 
against the motion) 

The motion, as amended, and reading as follows, was put and CARRIED; 

"THAT a committee of investigation, comprising Aldermen 
Massey, Bowers and Gibson , be struck to consider this 
matter with a clear understanding there is no commitment 
of civic monies for this purpose". 


(Aldermen Linnell and Rankin voted against the 
amended motion) 
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A. BOARD OF ADMINISTRATION 

General Report, September 28, 1973 

WORKS AND UTILITY MATTERS (September 28, 1973) 

MOVED by Aid, Hardwick, 

THAT the recommendations of the Board of Administration 
contained in this report which consists of two clauses: 

(a) Water Main Installation - 1973 Capital Budget 

(b) Tender for Supply and Delivery of Mineral Aggregates 

be approved. 

- CARRIED UNANIMOUSLY 
SOCIAL SERVICE AND HEALTH MATTERS (September 28, 1973) 

Additional Funds re Purchase of Equipment: 
City Analytical Laboratory 

MOVED by Aid. Linnell, 

THAT the recommendation of the Board of Administration contained 
in this report.be approved. 

- CARRIED UNANIMOUSLY 

T 

FINANCE MATTERS (September 28, 1973) 

r 

The Council considered this report which contains 6 clauseB 
identified as follows: 


CI. 1: Visit of Director of Finance to Institutional 
Buyers of City of Vancouver Bonds 
Luncheon: Canadian Yachting Association 
Grant Request: Canadian Ski Association 
Appointment of Auditors 1974 
Twice-Yearly Tax Billing 

Modification and Improvement of The QE Theatre 
and The QE Playhouse Sound Systems 


CI. 2 

CI. 3 

CI. 4 

CI. 5 

CI. 6 


Action was taken as follows: 

Clause 1: Visit of Director of Finance to Institutional 
Buyers of City of Vancouver Bonds 

MOVED by Aid. Bowers, 

THAT the recommendation of the Board of Administration contained 
in this clause be approved. 

- CARRIED UNANIMOUSLY 
Clause 2: Luncheon; Canadian Yachting Association 

MOVED by Aid. Pendakur, 

THAT the request the City host a luncheon in connection with 
the annual general meeting of the Canadian Yachting Association 
to be held in Vancouver February 14 to 17, 1974, be received. 


- CARRIED UNANIMOUSLY 


Clause 3: Grant Request 

Canadian Ski Association 


MOVED by Aid. Pendakur, 

THAT the request from the Canadian Ski Association f<ar a grant 
of at least $1,000 to assist financially in the Association s parti- 
cipation in the World Ski Championships, be received. 


- CARRIED UNANIMOUSLY 
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BQ&RD Of AjDMJLNIgTRATIQN. DEpARTMEOT ^ OTHER REPORTS (contM ) 
giBiaacg Matters (cscrntM ) 
Clause 4; Appointment of Auditors, 1974 

After considering the information in this clause in respect 
of appointment of auditors for the year 1974, it was, 

MOVED by Aid. Bowers, 

THAT the firm of Riddell, Stead and Co., be appointed 
Auditors for the City of Vancouver for the year 1974 at a fee 
of $40,000 in accordance with the terms as to scope and 
responsibility as set out in Parts I to IV inclusive of the 
report re Audit of City's records dated January 22, 1962, sub- 
mitted by the Board of Administration and adopted by Council 
on January 23, 1962. 

- CARRIED UNANIMOUSLY 

Clause 5 ; Twice-Yearly Tax Billing 

MOVED by Aid. Bowers, 

THAT the recommendation of the Board of Administration con- 
tained in this clause be approved, 

- CARRIED UNANIMOUSLY 

Clause 6 : Modification and Improvement of QE Theatre and QE 
Playhouse Sound Systems 

After considering the information in this clause respecting 
modification and improvement of the Queen Elizabeth Theatre 
and The Queen Elizabeth Playhouse sound systems, it was, 

MOVED by Aid. Bowers, 

THAT approval be given to effect the proposed modifications 
to the sound systems at a cost not to exceed $23,800; funds to 
be provided from Contingency Reserve. 

- CARRIED UNANIMOUSLY 

PERSONNEL MATTERS (September 28, 1973) 
Leave with Pay: Assistant 

Director of Civic Development, October 4 and 5 

MOVED by Aid. Pendakur, 

THAT the recommendation of the Board of Administration cou'- 
tained in this report be approved, 

- CARRIED UNANIMOUSLY 


PROPERTY MATTERS (September 28, 1973) 

The Council considered this report of the Board of Adminis- 
tration containing three clauses as follows : 

CI. 1: Acquisition for Britannia Community Services Site 

933 Woodland Drive 
CI. 2: Demolitions 
CI. 3: Sales 

The Council took the following action. 

Clauses 1 and 2 

MOVED by Aid. Hardwick, 

THAT the recommendation of the Board of Administration con- 
tained in Clause 1 of this report be approved and Clause 2 of 
the report be received for information. 


- CARRIED UNANIMOUSLY 
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BOARD OP kmimStR^^itm^ W^m^ (cont'd ) 

Property M;^tteyg (cont 'd ) 

Clause 3: Sales 

MOVED by Aid. Hardwick, 

THAT the recommendation of the Board of Administration con- 
tained in this clause be approved, 

- CARRIED 

(Aldermen Marzari, Massey and Rankin voted 
against the motion) 

B. DEPARTMENTAL REPORT 
September 28, 1973 

WORKS AND UTILITY MATTERS (September 28, 1973) 

Execution of Modification of Option to 
Purchase; 3651 Point Grey Road 


The Council considered this report from the Corporation 
Counsel respecting execution of modification of option to purchase 
3651 Point Grey Road, in which it is recommended authority be 
granted to execute the appropriate agreement to embody agreement 
between the City, Lawrence Estrin, Bogdana Estrin and the 
Vancouver City Savings Credit Union as mortgagee, 

MOVED by Aid. Hardwick, 

THAT the aforementioned recommendation of the Corporation 
Counsel be approved on the basis of his report. 

- CARRIED UNANIMOUSLY 

C. Review of the Development and 
Building Permit Procedure 

The Bpard of Administration, under date of September 28, 1973, 
submitted the following report: 

'city Council at the In Camera meeting of July 3, 1973, resolved: 
"that the Board of Administration undertake this study (Review 
of the Development and Building Permit Procedure) with appropriate 
City staffs with a view to improving the Development and Building 
Permit procedures and a report be made to Council within three 
months. " 

On July 17, 1973, City Council approved the recommendations of 
the Board of Administration that: "the Departrttent of Permits 
and Licenses be increased by three Plan Checking Assistants 
effective when filled". The incumbents commenced duty September 4, 
1973, and positions are marked with a * below. 

1. PRESENT ESTABLISHMENT 

The established staff positions now concerned with the issue 
of Development and Building Permits are as follows: 

PERMITS & LICENSES DEPARTMENT 

Development Division 

Assistant Director I 


Plan Checking (Bldg.) Branch Plan Checking (Zoning) Branch 


Plan Checking Station 


Supervi sor 


1 

Structural Engineer II 

1 

Plan Checking Asst. 

IV 

1 

Structural Engineer I 

4 

Plan Checking Asst. 

III 

4** 

Plan Checkers 

1 

Plan Checking Asst. 

II 


Total 

8 

Total 


1. 
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Reception and Plan 
Checking Branch 


Review of the DevelopBSeisrtj and 
Building Permit Proeediaf^ (cont 'd) 


Parmit Reception Section 

Plan Checking Asst. IV 
Plan Checking Asst. I 

Total 


1 
10* 


Clerk V 
Clerk III 
Clerk II 
Clerk-Typist II 


Total in Dapartai^t 


PLANNING & CIVIC DEVELOPMENT DEPARTMENT 
Zoning Division ^ 

Zoning Planner 1 

Clerk Steno III 1 

Planner I -H- 1 

+ This position was approved Feb. ' 73 but has 

not been filled due to lack of suitable applicants. 

-Total in Department . . . . ^ 

TOTAL in both Departments concerned with Zoning 
Development and Building Permit issue 


1 
1 
3 


Average number of applications per week for the first six 
months of. 1973 (See Schedule B) . 

January 145 

February 164 

March 179 

April 192 

May 217 

June 220 

3. CLASSIFICATION OF DEVELOPMENT PERMITS (See Schedule A) 
received in the first six months in 1973. 

Homecrafts 73 
Residential - Uses and Alterations 

(a) One Family Dwellings 556 

(b) Multiple Conversion Dwellings 607 
Construction - New Building all Types 594 
Other Items 348 


Total ^ 

4. BUILDING PERMIT APPLICATIONS (See Schedule C) 
received in^the first six months in 1973. 

New Work 

Additions and Repairs 
Tot^ 

5. DEVELOPMENT PERMITS 

These permits are issued in accordance with the requirements 
of the Zoning and Development Bylaw. 

All Development Permit applications are received in the Depart- 
ment of Permits and Licenses by the Plan Checking Assistants I 
of the 'Permit Reception Section'. 

coat 
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Review of the Development and 
Bulldiftg Peg>ii3,'t Procedure (cont^d ) 

The Plan Checking Assistants I then check the material submitted 
and prepare the application form. The Development Permit is 
then either: 

(i) Completed and issued immediately for most 
residential 'outright' uses. 

(ii) Passed to the Structural Engineers in the Plan 
Checking Section if the application is for an 
'outright' use for which a Permit cannot be 
issued without more extensive checking. 

(iii) Passed to the Plan Checkers in the Zoning Branch 
if the application is for a 'conditional' use. 

* 

An analysis of the types of applications are shown on Schedule A 
and in summary are classified as follows: 

Conditional Items 886 (of which 523 were for 

Director of Planning Items 110 multiple conversion 

Outright Items 1,072 dwellings) 

Refusals no 

■SftyiiL. 2,178 


(a) Conditional^ Items : These are applications for Development 
Permits which require approval of the Technical Planning 
Board and in certain instances approval of either or both 
the City Planning Commission and City Council. These are 
examined and processed by the Zoning Branch and forwarded 
with recommendations to the Zoning Planner, Planning 
Department. Recommendations are then made to the Technical 
Planning Board by the Development Permit Sub-Committee. 

It is noted that of the Conditional Items, 523 dealt with 
multiple conversion dwellings. Of this niimber, 504 are 
actually renewals of permits granted by City Council in 
previous years and deal with the retention of housekeeping, 
dwelling and sleeping units generally referred to as 
"illegal" in one family dwellings. 

(b) Director of JJanning, Items : These are also received from 
the Plan cTTeckirig^ Assistants into the Zoning Branch and 
are examined and forwarded to the Director of Planning with 
recommendations. In these instances the Director of 
Planning has discretionary powers granted under the Zoning 
and Development Bylaw. 

(c) Outright Items : The applications conform in all respects 
with the requirements of the Zoning & Development Bylaw. 

Of the 1,072 'Outright' applications dealt with by the 
Department of Permits and Licenses, 382 were completely 
processed and issued by the P.C.A. I ' s of the Permit 
Reception Section. The remaining 690 were dealt with by 
the Structural Engineers. 

(d) Refusals ; These applications were refused in most instances 
by the Technical Planning Board. 

(e) Issuing Permits ; After processing has been completed (that 
is after approval by the Technical Planning Board, Director 
of Planning or Structural Engineers) the actual Permit is 
issued by the Plan Checking Assistants of the Permit Reception 
Section, Department of Permits and Licenses. 


ll«tuial^ Cwmcll, Qet^ib^if 2^ i& 

gOARD OF ADMlilljSTaATIOlf^ DEPARTJIENT & OTH£R REPORTS (cont 'd) 

Review of the Development and 
Building Permit Procedure ^cont'd) 

6. CAUSES FOR DELAY IN THE ISSUE OF PERMITS 
The review of the routines for processing 

Development Permits and for processing of Building Permits dis- 
closes that there is no one single reason which can be isolated 
as the main cause for delays which occur. There are, however, 
a number of contributing factors, including: 

(a) Administrative Authority ; Division of administrative 
authority between the Department of Permits and Licenses 
and the Department of Planning anr" Civic Development is 
not clear in all aspects. 

(b) Volume of Applications ; As noted above, the volume tends 
to increase each month in the first six months of the year. 
This is an historical fact and in the summer months of each 
year delays can become more frequent because of the combi- 
nation of increasing volume and staff vacations. 


(c) Ch>cking required by several Departments ; Almost 50% 

of all Development Applications received require checking 
by several departments (Planning, Engineering, Health, 
Fire and Permits & Licenses) . Transmittal of documents 
and plans inevitably cause delays. 

(d) Amendments to drawings ; Amendments of a minor nature 
which have to be made to Development Permit drawings prior 
to the issue of a permit also cause delays. 

(e) Permit granted subject to conditions being complied with ; 
In a number of instances the application is approved 
subject to a number of conditions being complied with 
before issue. This action, in the view of an applicant, 
could be construed as a 'delay'. 

( f ) Zoning Division, Planning Department - Staffing Problem ; 
The Zoning Planner (Planning Department) is responsible 
on behalf of the Director of Planning for processing all 
materials received from the Zoning Branch (Permits and 
Licenses) for the Technical Planning Board ('Conditional' 
Development Permit applications) . In addition, he is 
responsible for Rezoning applications and approval of 
Sub-division plans for which purposes he is assisted by 
two employees. 

In February, 1973, City Council approved establishment 
of a Planner I position to assist with Development Permit 
processing, but this position has not yet been filled as 
a suitable applicant has not been found. 

(g) Submission of unsatisfactory drawings ; Incomplete and 
faulty drawings are received and this causes unnecessary 
delay when detailed checking is undertaken. 

(h) Waiting Periods by Applicants : Applicants coming to the 
Department of Permits & Licenses frequently wait to 
submit the application. Often with no certainty that 
the material or information they have with them will be 
adequate to proceed with the application. Waiting facili- 
ties are minimal. 

(i) Items requiring procedural changes ; The Technical 
Planning Board and the staff preparing material for that 
Board have time taken up with items which could be dealt 
with in other ways, examples; 

(i) Homecraft applications 

(ii) Validation of yards 

(iii) Sundecks and over-sized garages 
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Review of the Development and 
Building Permit Procedure ^cont'd ) 

(iv) Floor space ratio for one family dwellings 

(v) Commercial and industrial areas - changes 
of use 

(vi) Multiple conversion dwellings - retention 
I of additional units 

(vii) Day Care Centres 

( j ) Staffing Difficulties - Permits & Licenses Department : 
Due to recruiting difficulties, vacancies have taken 
several months to fill. Turnover of staff due to resig- 
nations, transfers and promotions has been quite rapid 
resulting in training difficulties. 


7. ELIMINATION OR REDUCTICW OF DELAY PERIODS 

(a) Division of Administrative Authority ; A review of the 
Zoning & Development Bylaw has been commenced with the 
Director of Planning and the Director of Permits & Licenses. 
This review will establish whether or not authority for 
certain matters* should be transferred to the Director of 
Permits & Licenses and whether, in fact, such change would 
eliminate or reduce delays. described in the Zoning and 

Development Bylaw. 
As the Director of Planning has had little opportunity 
to examine this matter since taking up his appointment 
your Board proposes to defer recommendations on these 
changes until the review has been completed. 

(b) Volume of Applications : The rate of processing of appli- 
cations will improve now that positions recently approved 
have been filled and with the establishment of 4 additional 
positions recommended below. 

(c) Checking by other Departments ; A schec'ule of transmittal 
has always been kept. With improved supervision and 
staffing, delay in the return of material from other 
Departments will be kept to a minimum. 

(d) Amendments to drawings ; Delay in this instance is within 
control of the applicant. 

(e) Approval subject to conditions being complied with ; 
Control of delay rests with the applicant. 

(f) Zoning Division, Planning Department - Staffing ; This 
problem is under review with the Director of Planning 
and recommendations will be submitted when reporting on 
Item (a) above. 

(g) Incomplete and faulty drawings ; To prevent loss of time 
and limit delay when such drawings are received from an 
applicant the Senior Plan Checker will contact the applicant, 
e^lain the problem and discontinue checking until the 
drawings have been corrected. 

(h) Applicants waiting to submit applications ; To improve 
the conditions for applicants desiring to obtain a 
Development or Building Permit a number of changes are 
recommended, namely: 

(i) Eliminate the system of issuing numbers by the 
Telephone/Receptionist and establish one new 
Plan Checking Assistant position to interview 
appli^Shts attending as they arrive, examine 
the material and advise the applicant where the 
material is not complete or direct the applicant 
to a staff member to receive the application. 
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BO&RD OF ADMINISTEtATION, DEPARTMENT OTHER REPORTS (canted) 

Review of tlje Development and 
Building P^mit Procedure (cont *d ) 


(ii) Introduce on a trial basis, as an added alternative 
(to the present system, submission of applications 
by appointment. The Receptionist answering the 
telephone calls would schedule the appointments 
for submission of applications at the counter. 

An appointment system has been used by the 
Development Division for some time past with 
varying degrees of success, but not specifically 
for submission of applications. 

(iii) Identify City Personnel by means of desk name 
plates. 


(iv) Provide newspapers and magazines in the 
waiting area. 

(v) Redesign the waiting area, the seating provided 
for the public and the layout of the desks at 
which the Plan Checking Assistants I receive 

the applications, including provision of a better 
communication system between the P.C.A. 's and 
the Clerks in the central filing area. (This 
recommendation will require an examination and 
report by the Assistant Director - Building 
Construction. His recommendations will be sub- 
mitted with the items noted at (a) and (f) above). 


(i) Items requiring procedural changes ; These are now 

under review with the Director of Planning and the 

Director of Permits &. Licenses and will be reported 
on with the other outstanding items. 

( j ) Staffing difficulties - Permits & Licenses Department ; 
The following recommendations are made to resolve this 
problem: 

(i) Institute a Staff Training Program dealing with; 

- reception of and service to the public 

- use of forms 

- understanding and knowledge of Development, 
Building and related Bylaws and the Planning 
context 

This training program is presently being organized 
by the Department Head - Permits & Licenses and 
the Training Officer - Personnel Services. 


(ii) There are now ten (10) P.C.A. I positions. One 

additional temporary P.C.A. I position is recomm- 
ended to provide improved reception during busy 
periods. Two of the P.C.A. I positions in the 
group to be assigned to: 

- assist with technical correspondence 

- receive applications from persons attending 

by appointment 

- receive submissions for major projects 

- aid the P.C.A. IV in his duties 

This reception position will be filled by an 
experienced P.C.A. I and the temporary position 
will be used for relief for approximately six 
months during the busy season. 


(iii) Establish two (2) additional Clerical positions, 
one (1) permanent and one(l) temporary, to work 
in the central filing area to; 

- consolida'te the Development Permit files and 
plan filing system with the central filing 
system, and: 
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- provide service to the Zoning Branch employees 
to eliminate time now spent by Plan Checkers 
seeking and putting away files and plans, and: 

- provide service to expedite the Permit issuing 
work of the Development Division 

The Temporary position is for a period of six (6) 
months and will be the subject of a further report 
if an extension is warranted. 


(iv) Transfer the'.procassirlg of 'Outright' applications 
from the Building Plan Checking Branch to the 
Zoning Branch of the Developnent Division. The 
Zoning Branch will continue to process 'conditional' 
applications. This will relieve some of the overload 
in the work in Building Plan Checking Branch. 

(v) Establish one (1) additional P.C.A. position in the 
Zoning Branch to undertake processing of 'Outright' 
use Development Permits. 

It is obvious from the varying work load indicated in Item 2 
on Page 2 that the foregoing staff increases designed to meet 
peak periods will result in an over staffing situation during 
the slack months. It is therefore intended that any surplus 
staff available during these per^ds will be used elsewhere in 
the Department of Permits & Licenses 'on work that they are 
qualified to perform. ' 

In addition to all of the above, it is recommended that dis- 
cussions be encouraged between applicants and appropriate 
officials prior to submission of the application. It should 
be made clear that this procedure is a preliminary one and 
that the final decision will rest with the authority designated 
by City Council through the applicable bylaw. 

Such discussions have been practised to a limited degree for 
many years but often problems have subsequently occurred as a 
result of misunderstandings between applicants and officials. 
Adequate precautions taken by the officials should eliminate 
these misunderstandings. 


ESTIMATE OF ADDITIONAL COSTS 

12 Mths Maximum 

2 Mths 1974 Annual Cost 

1973 (1973 Rates) (1973 Rates) 


Permanent positions 


1 P.C.A. (Zoning) 

$1,644 

$ 9,940 

$11,832 

Additional duties P.C.A. I 

128 

768 

912 

1 Clerical position 

872 

5.266 

6,036 

$2,644 

$15,974 

$18,780 

Fringe benefits 12*5% 

220 

1,331 

1,565 


$2,864 

$17,305 

$20,345 


Temporary (5 ingrytba) 
I P.C.A,. 

1 Clerical position 
Fringe benefits 8% 

Total 


$1*440 $ 2,901 

872 1.744 

$2,312 $ 4,645 

290 580 

$2,602 $ 5,225 

$5,466 $22,530 


otmt *4 « . 
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Review of the Development and 
Building Permit Procedure (cont'd ) 

9. SUMMARY OF RECOMMENDATICa^S 
Your Board RECOMMENDS that: 

(a) The recommendations in Item 7 of this report be adopted. 

(b) The position recorranended above be classified by the 
Director of Personnel Services; to be effective when 
filled. 

(c) The funds required (approximately $5,500) for the 
balance of 1973 be provided from Contingency Reserve 
for other source approved by the Director of Finance. 

(d) The matters ofj 

(a) Division of Administrative Authority 

(b) Procedural and Bylaw changes 

(c) Staffing requirements of the Zoning Division, 

Planning Department be the subject of a 
later report 

(e) The effect on Permit fees due to additional costs will 

be reviewed and will be the subject of a further report. 

MOVED by Aid. Hard wick, 

THAT the foregoing summary of recommendations (a) , (b) , (c) , 
(d) and (e) of the Board of Administration be approved, on the 
understanding that the later report referred to in recommendation 
(d) be submitted to Council within thirty days. 

- CARRIED UNANIMOUSLY 


D. Report of the Standing Committee 
on Housing, September 18, 1973 

The Council considered the report of the Standing Committee 
on Housing dated September 18, 1973, which contains 4 clauses 
identified as follows: 

CI. 1: Strata Title Applications 

CI. 2: Development of City-owned Land at First 

and Cassiar for Patio-Type Housing 
01. 3: Progress Report to the Committee 
CI. 4: Provision of Additional Public Housing in the 

Skid Road Area - Progress Report, Supervisor 

of Property & Insurance 

MOVED by Aid. Harcourt, 

THAT the aforementioned report of the Standing Committee be 
received for information. 

- CARRIED UNANIMOUSLY 
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E. Report of the Standing Committee 

on Social Services, September 20, 1973 

The Council considered this report which contains three 
clauses and took action as follows: 

(a) Control of Beer Parlours, 

Downtown Eastside (Clause 1) 


MOVED by Aid. Rankin, 

THAT, in respect of recommendation 'A' in this clause, the 
operators of the Broadway, Rainier, Columbia, Dominion and 
Commercial Hotels be requested to appear before the Council to 
show cause why their City beer parlour license should not be 
cancelled . 


- CARRIED UNANIMOUSLY 


MOVED by Aid. Rankin, 

THAT, in respect of recommendation 'A' in this clause, the 
operator of the New Dodson Hotel be requested to appear before 
the Council to show cause why his City beer parlour license 
should not be cancelled. 


- CARRIED 


(Alderman Bowers, Hardwick, Pendakur, Volrich 
and the Mayor voted against the motion) 


MOVED by Aid. Rankin, 

THAT, in respect of recommendation 'b' in this clause, the 
operator of the Parlour Dance Hall be requested to appear before 
the Council to show cause why his City license should not be 
cancelled . 


- CARRIED UNANIMOUSLY 


MOVED by Aid. Rankin, 

THAT, in respect of recommendation 'C' in this clause the 
operators of the Steams Hotdogs and the New Pender Cafe be 
requested to appear before the Council to show cause why their 
City licenses should not be cancelled. 


- CARRIED UNANIMOUSLY 


(b) Future City Funding of Services in 
the Downtown Eastside (Clause 2) 


MOVED by Aid. Rankin, 

THAT the Committee's recommendation contained in this clause 
be approved . 

- CARRIED UNANIMOUSLY 

(c) Request from Neighbourhood Services Association 

for a Day Care Facility in the West End (Clause 3 ) 

In connection with this Clause, Park Commissioner May Brown 
appeared and stated the Park Board is not in agreement with the 
Committee's recommendation to make lots B, C and D of Lots 19 
and 20, Block 22 available to Gordon Neighbourhood House for 
development for day care, and proposed an alternate site in 
Block 23 be considered for the purpose. 

The Council noted a letter from Commissioner May Brown, 
Chairman of the Community Affairs Committee of the Park Board, 
dated September 24, 1973, in regard to the matter. 

MOVED by Aid. Rankin, 

THAT the Committee's recommendations contained in this 
clause be approved. 


- CARRIED UNANIMOUSLY 


IB 
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During consideration of the foregoing matter a recess was 
observed at approximately 4:00 p.m. The Council reconvened 
to conclude consideration of the report of the Standing 
Committee on Social Services, dated September 20, 1973, and 
then recessed for an 'In Camera' meeting at approximately 
4:20 p.m., reconvening again in open session at approximately 
4:40 p.m. with the same members of the Council present. 


F. Report of Standing Committee 

on Civic Development, September 20, 1973 

The Council considered this report of the Standing Committee 
dealing with Gasoline Service Stations and took the following 
action: 

Part 1 - Car .Washes 

MOVED by Aid. Hardwick, 

THAT the information contained in this clause respecting 
car washes be received. 

- CARRIED UNANIMOUSLY 

Part 2 - Method of Retailing 

MOVED by Aid. Hardwick, 

THAT the Council take no further action on self service 
gasoline stations and those development permit applications 
being processed at the present time through the Planning Depart- 
ment continue to be processed in the normal administrative 
manner , 

- CARRIED UNANIMOUSLY 

Part 3 - Service Stations: 

Conditions, Alterations, etc , 


MOVED by Aid. Hardwick, 

THAT the information in part 3 of the clause be received. 

- CARRIED UNANIMOUSLY 

G. Report of Standing Committee on 
Community Development, Sept. 25, 1973 

MOVED by Aid. Volrich, 

THAT the recommendations of the Committee contained in this 
report dealing with office furniture for non profit-making 
organizations, be approved. 

- CARRIED UNANIMOUSLY 

H. Report of Standing Committee on 
Waterfront and Environment 
September 27, 1973 


The Council considered this Standing Committee report which 
contains clauses identified as follows: 

CI. 1: Sign Control Study - Progress Report 
CI. 2: Proposed Development of a Fishermen's Wharf 
CI. 3: Communication: City Engineer 
CI. 4: Waterfront Planning Study: Progress Report 
on Provisional Overall Work Schedule 
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The Council took action on this report as follows: 

Clause 1 ; Sign Control Study - Progress Report 

r 

MOVED by Aid. Pendakur, 

THAT the Committee's recommendation contained in this 
report be approved. 

- CARRIED UNANIMOUSLY 


CI. 2: Proposed Development of a Fishermens Wharf, 
Fish Cannery and Cold Storage on the Site 
of the Ocean Cement Docks for N.B. Cook Ltd. 


MOVED by Aid. Massey, 

THAT the City staffs be requested not to consider the 
particular submission of N.B, Cook Corporation Ltd. respecting 
a Fishermens Wharf until other submissions have been received, 
and the Waterfront and Environment Standing Committee set a 
reasonable time in which to receive such submissions, following 
which proposals received be reviewed by the Standing Committee 
and the staffs for report to Council. 

- LOST (tie vote) 

(Aldermen Harcourt, Hardwick, Linnell, 
Pendakur and Volrich voted against the 
motion. A tie vote resulted and therefore 
motion of Alderman Massey was declared LOST) 

No further action was taken on this clause. 


(During consideration of the foregoing clause, Alderman 
Marzari left the meeting) 


Clause 3; Communication - City Engineer 

MOVED by Aid. Pendakur, 

THAT the information in this clause be received. 

- CARRIED UNANIMOUSLY 

Clause 4: Waterfront Planning Study - Progress 
Report on Provisional Overall Work Schedule 


MOVED by Aid. Pendakur, 

THAT this clause be received for information. 

- CARRIED UNANIMOUSLY 

I. Report of Standing Committee on 
Waterfront and Environment, 

September 27, 1973 (Revised Budget - Planning Study ) 

MOVED by Aid. Pendakur, 

THAT the Committee's recommendations (a), (b) and (c) set 
out in this report be approved. 


(Alderman Rankin voted against the motion) 


- CARRIED 


IS 
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BOARD OF ADMINISTRATION, DEPARTMENT &, OTHER REPORTS (cont'd) 

J. Report of Special Committee 

re Illegal Suites, September 28, 1973 

The Special Committee respecting Illegal Suites - Hardship 
Cases submitted the following report under date of September 28, 
1973: 


♦•The Comittee of Officials has considered the following requests under 
the policy established by Council concerning Illegal Suites - Hardship 
Cases, and reports as follows: 

(a) The following applications reconmended for approval by the 
Sub-Comnittee be approved: 

Lawrence Goncalves (tenant), 1059 Bast 12th Avenue 

A. Matheson (tenant), 30 West 13th Avenue 

Mabel Senenoff (owner), 1135 Bast 13th Avenue 

Alice G. Rasmussen (owner) , 5976 Ormidale Street 

Beverley Howard-Gibbon (owner) , 3792 Point Grey Road 

Mrs, J. Carlyle (owner), 2741 West 6th Avenue 

Anne Blizabeth Mills (owner) , 3562 West 34th Avenue 

Mrs. A. J. Slocum (owner), 2048 Bast 12th Avenue 

Charles W, Hodgkinson (tenant), #2 - 2150 Bast Pender Street 

John Bergholm (tenant) , #1 - 2150 Bast Pender Street 

fiva MacDonald (tenant), 5820 Ontario Street 

(b) the following applications be approved for one year from the date 
of this Resolution: 

Judy Neyedli (owner), 2322 Bast 33rd Avenue 
Barbara Atnikov (tenant), 1885 West 13th Avenue 
Bverett G, Leslie (tenant) , 5635 Lanark Street 
Ursula D. J. Messelink (tenant), 4778 Gothard Street 
Ken A. West (tenant), 92 West 22nd Avenue 
Linda Light (owner), 2737 West 3rd Avenue 
Larry Tzemblay (tenant), 1249 Bast 55th Avenue 
Joginder S. Johal (owner), 4243 John Street 

(c) the following application be approved for six months from the date 
of this Resolution: 

Jane Bellinger (tenant), M6 - 1805 West 13th Avenue 


(d) the following applications be not approved: 

Susan L. Preundt (tenant), 6610 Lanark Street 
M. W. Hillaan (tenant), 350 Bast 57th Avenue 
Bllhar Singh Bindra (owner), 4334 John Street 
Hans Fritsch ( owner), 365 Bast 60th Avenue 
Ajit Singh Chohan (owner), 2637 Duke Street 


(e) in respect to the above mentioned, the City Building Inspector be 

instructed to withhold enforeement action and to carry out the policy 
as adopted by Council on December 17, 1963, and as amended by Council 
on November 10, 1964. *• 
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MOVED by Aid. Hard wick, 

THAT the foregoing report of the Special Committee be 
approved ; 

FURTHER THAT in future, when reporting to the Council, 
documentation supporting the Committees reports to Council 
respecting one-year approvals (b) , and six months approvals (c) 
be not furnished to Council; however, documentation continue 
to be furnished to Council in the case of non-approvals as 
referred to in item (d) . 


- CARRIED UNANIMOUSLY 


(In respect of approvals, shown as (a) in the 
Special Committee's report, documentation has not been 
furnished to the Council in the past) 


K. Report of the Official Traffic Commission (Sept. 27) 

School Crosswalk: 

Nanaimo Street and 20th Avenue 


MOVED by Aid. Pendakur, 

THAT the recommendations of the Official Traffic Commission 
set out in its report dated September 27, 1973, be approved. 


- CARRIED UNANIMOUSLY 

L. Report of Special Committee 

re False Creek, September 28, 1973 

The Special Cpmmittee re False Creek submitted the following 
report under date of September 28, 1973: 


1. Water Quality 

At the September 13, 1973, meeting of the False Creek Committee 
the City Engineer submitted a report on False Creek water quality 
which gave in detail actions taken and future proposals to reduce the 
pollution of the water in False Creek so as to enhance its quality. 
The Engineer also submitted to that meeting a request that a maximum 
of $250.00 be allocated from the False Creek Supplementary Capital 
Budget - Miscellaneous Engineering Services Account to engage 
Dr. K. Fletcher and a graduate student from the University of 
British Columbia to carry out a research study into heavy metal 
concentrations in the bottom deposits of False Creek. The 
Engineer advised the study will be useful in continuing water 
quality studies in the Creek. 

After discussion the Committee 


RECOMMENDS that Dr. K. Fletcher and a graduate student 
from the University of British Columbia be engaged to do 
a study of heavy metal concentrations in the False Creek 
bottom deposits and that the funds be charged to the 
False Creek Supplementary Capital Budget - Miscellaneous 
Engineering Services Account, the total amount not to 
exceed $250.00. 


2. Special Consultant's Fees 

Council has previously authorised the engagement of Mr. 
E.D. Sutcliffe as a special consultant re False Creek matters 
and an agreement has been drawn up which provides that Mr. 
Sutcliffe' s services start as of October 1st, 1973. There 
is an amount of $20,000.00 set aside from the Supplementary 
Capital Budget and the Comptroller of Accounts advises that a 
resolution of Council is necessary to permit expenditure of 
these funds. 
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The Committee therefore 

RECOMMENDS that Vancouver City Council authorise that 
the charges for the services of Mr. E.D. Sutcliffe as 
per the agreement be authorised from the account 
presently established from the False Creek Supplementary 
Capital Budget, tt 


MOVED by Aid. Hardwick, 

THAT the recommendations of the Special Committee contained 
in the foregoing report be approved. 


M. Report of the Standing Committee on 
Finance and Administration 
September 20, 1973 


Review of City Departments: 

Welfare and Rehabilitation Department 

MOVED by Aid. Bowers, 

THAT the report of the Standing Committee on Finance 
and Administration dated September 20, 1973, be received for 
information . 


N. Attendance by Auditorium Manager 

at Conference of Canadian Auditorium Managers 

The Board of Administration, under date of September 26, 
1973, submitted the following report: 

' The City Clerk reports as follows : 

"A letter dated September 20, 1973 from the Vancouver Civic 
Auditorium Board has been received in this office. They state 
that the Manager of the Queen Elizabeth Theatre and Playhouse 
has been asked to attend a , conference of Canadian Auditorium 
Managers in Ottawa, October 18 and 19, 1973 to discuss matters 
of common interest and the impact of the National Booking Office 
on the bookings of individual theatres. 

In February, 1972, the Canada Council engaged Woods, Gordon 
and Company to study the possibility of establishing a National 
Booking Office to co-ordinate the touring of Canadian and other 
theatre attractions in Canada. Previously, the National Ballet 
of Canada, the Royal Winnipeg Ballet, etc., had toured Canada 
under the management of Colubia Artists and Hurok Attractions 
of New York . 

The Manager of the Queen Elizabeth Theatre and Playhouse, 
Mr. Ian Dobbin, took part in the Woods, Gordon study. While 
some of his recommendations have been implemented into the Pol- 
icies of the National Booking Office, he feels some concern that 
the National Booking Office will demand large blocks of time be 
set aside two years in advance for the touring attractions of 
the National Booking Office. Late cancellation of any such dates 
would mean a loss of revenue to the Queen Elizabeth Theatre and 
disrupt the bookings of local events, as use of the Theatres is 
close to maximum during the concert season, October to April. 

The Vancouver Civic Auditorium Board feels strongly that 
Mr. Dobbin should attend this meeting and requests that per- 
mission to attend be granted and that funds in the amount of 
$435.00 be made available in the Auditorium Budget for this 
purpose . 


- CARRIED UNANIMOUSLY 


- CARRIED UNANIMOUSLY 



^«gul«i? 6oatMi!ii , €totd"6©ir 2 , 

BOARD OF ADMINISTRATjtOiH. DEPARTMENT & OTHER ^jPQRTS (cont'd) 

Attendance at Conference by 
Auditorium Manager (cont'd ) 

The Comptroller of Accounts advises that the funds required, 
totalling $435.00 can be provided from the Contingency Reserve." 

Your Bpard submits the above report for the CONSIDERATION 
of Council . * 

MOVED by Aid. Bowers, 

THAT the Auditorium Manager be authorized to attend the 
Conference of Canadian Auditorium Managers and the required 
funds be made available in the Auditorium budget for the purpose; 
it being understood that such funds will be provided from 
Contingency Reserve. 

- CARRIED UNANIMOUSLY 


The Council recessed at approximately 5:25 p.m. to reconvene 
at 7:30 p.m. 
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The Council reconvened in open session, still in Committee of 
the Whole, in the Council Chamber at approximately 7:30 p.m.. Mayor 
Phillips in the Chair and the following members present: 

PRESENT : Mayor Phillips 

Aldermen Bowers, Gibson, Harcourt, Hardwick, 
Linnell, Marzari, Massey, Pendakur, 
Rankin and Volrich, 


DELEGATIONS & UNFINISHED BUSINESS 

1. Building By-law: 
Board of Appeal 

City Council, on September 11, 1973, deferred consideration of 
a clause in a Department Report dated September 7, 1973, from the 
City Building Inspector pending the hearing of a delegation. The 
clause dealt with a proposal from the Architectural Institute of 
B.C. and the Real Estate Board of Greater Vancouver that a Board 
of Appeal from the Building By-law be established with powers to 
vary and interpret the Building Code. The City Building Inspector, 
in his report, gave reasons for opposing such a proposal. 

Mr. F. Russell, President of the Architectural Institute of B.C. 
appeared before Council this day and filed a brief dated September 
27, 1973, giving reasons for the Organization's proposal, including 
the composition of such a Board. 

The City Building Inspector was present and spoke in support of 
his report and answered questions from members of Council. After 
due consideration, it was 

MOVED by Aid. Bowers, 

THAT Council approve in principle the provision of a Building 
By-law Appeal Board as visualized in the National Building Code and 
request the Board of Administration to investigate the possibilities 
of utilizing the Provincial Appeal Board or of setting up a local 
Appeal Board. 

- CARRIED. 

(Aldermen Harcourt, Hardwick, Linnell, Rankin and 
Volrich voted against the motion) . 


2 . Development Permit Applications 

At the Council meeting on September 11, 1973, City Council de- 
ferred two clauses of Department Report dated September 7, 1973, 
pending the hearing of a delegation. The reports concern Development 
Permit Application #63576 - 2236 Kingsway, Development Permit Appli- 
cation #63297 - 1407 East 41st Avenue and Development Permit Appli- 
cation #63298 - 8320 Oak Street. 

Both the Technical Planning Board and the Vancouver City Planning 
Commission recommended the applications be approved subject to certain 
conditions, particularly that the propane tanks to be installed should 
be of a horizontal type. 

Mr. L.S. White, representing Coastal Propane Ltd., the applicant, 
spoke against the decisions of the Technical Planning Board and the 
Vancouver City Planning Commission and requested the propane tanks be 
of the vertical type. 
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2, pevglopment Peonit Applications (cont'd.) 

MOVED by Aid. Hardwick , 

THAT the recommendations of the Director of Planning and Civic 
Development as contained in Clauses 5 and 6 of Department. Report , 
Building & Planning Matters, dated September 7, 1973, be approved. 

- CARRIED. 

(Alderman Marzari voted against the motion) . 


3. Illegal Suite - 

2951 East 25th Avenue 

At the meeting of September 11, 1973, Council deferred clause 4 
of Department Report dated September 7, 1973, concerning a suite at 
2951 East 25th Avenue pending the hearing of a delegation. 

Mr. Peter Ward addressed the Council complaining with respect 
to this property and cited various reasons for his complaint. 

Mr. Patel, the owner of 2951 East 25th Avenue, also addressed 
Council denying the accusations of Mr. Ward. 

MOVED by Aid. Volrich, 

THAT the representations and correspondence be received. 

FURTHER THAT before any Development Permit renewal is given in 
December 1974, the Director of Permits & Licenses investigate this 
particular suite at 2951 East 25th Avenue in respect of the manner 
in which it is used in an RS-1 District. 

- CARRIED. 

(Alderman Pendakur voted against the motion) . 
BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS 

0. 1973-74 L.I. P. Program: 
Report #1 


The Council considered the following report of the Board of 
Administration dated October 1, 1973, with respect to the 1973-74 
L.I. P. Program: ) 

The City Engineer reports as follows: 

"A total of 35 applications for the Local Initiative Projects have 
been received from ten City Departments and Boards. Each project is described 
and its costs outlined in Appendix A. The following is a departmental 
summary: 


Department 

Number of Projects 

Total Cost 

City's Share 

City Clerk 

1 

$ 76,827 

$ 17,547 

Engineering 

4 

110,917 

27,022 

Finance 

3 

50,152 

19,192 

Library 

4 

77,685 

18,405 

Parks 

8 

445,582 

80,422 

Personnel 

4 

79,007 

41,567 

Planning 

6 

117,052 

35,932 

Probation Services 

1 

53,040 

Nil 

Social Planning 

2 

131,736 

35,016 

Welfare 

__2 

50.858 

16.538 

Totals 

35 

$1,192,910 

$291,641 


cont'd 
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0, 197 3-74 L.I. P. Proqram.: 

J^Liport Si (co.nt ' d . ) 

Note: Four projects are below minimum size and will be amalgamated with 
larger projects. 

li/liilc tile municipal forces operated only 28 L.I.P.'s last year, 
the total value for the first six months was greater - $1,287,416 in total; 
$346,854 in City's share. 

On behalf of the initiating departments, the City Engineer 
Rl-GOMMEKDS that: 

1) Council approve the submission of applications for the projects 
described in Appendix A. 

2) The City Kngineor or Deputy City Engineer be authorized to 
sign the required contracts with the Government of Canada for 
these projects. 

3) Council authorize the several Department Heads to proceed in 
accordance with normal personnel, payroll, purchasing etc. 
procedures when federal approval has been received and further 
to authorize the expenditure of funds to the maximum City share 
shown in Appendix A, in advance of budget." 

Your Board lUXOMI'n'.NDS tfi/U ('ouiic 1 1 ;tpprovt> thi> foref^o I ii<' 
recoinmoiidatlons In prlncliilo and the neccsHary applications he made, and 
furtl\er that the Finance Committee consider the Individual projects for 
further report to Council. 

(Appendix 'A' on file in the City Clerk's Office) 

MOVED by Aid. Bowers, 

THAT the recommendations of the Board of Administration as con- 
tained in the above report dated October 1, 1973, be approved. 

- CARRIED UNANIMOUSLY. 


P. Report of Standing Committee on 

Social Services, September 27, 1973 

Consideration was given to the report of the Standing Committee 
on Social Services dated September 27, 1973 regarding a Charter of 
Human Rights for Recipients of Social Assistance. The report was 
submitted by the Committee as a result of "People on Welfare" 
organization making a submission on the topic. 

MOVED by Aid. Volrich, 

THAT consideration of this matter be deferred until the next 
meeting of Council. 

- LOST. 

(Aldermen Gibson, Harcourt, Hardwick, Linnell, Marzari, 
Pendakur, Mayor Phillips and Alderman Rankin voted 
against the motion) . 


It was explained that Aldermen Rankin and Marzari wish to discuss 
this Charter with the Minister of Human Resources later this week. 
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'Wh Report of Standing Committee ovk' 

Social Services^ September 27, 151% (cont ' d . ) 

After taking into account the report of the Conunittee and making 
amendments thereto, it was 

MOVED by Aid. Rankin, 

THAT Council endorse a Charter of Human 'Rights 
Social Assistance as set out below. 


"A CHARTER OF HUMAN RIGHTS 
FOR RECIPIENTS OF SOCIAL ASSISTANCE 

We affirm for all people, and specifically for people on Social 
Assistance, Article 22 of the Universal Declaration of Human Rights, 
which states: 'Everyone, as a member of society, has the right to 
social security and is entitled to realization, through national 
effort and international co-operation and in accordance with the 
organization and resources of each state, of the economic, social 
and cultural rights indispensable for his dignity and the free 
development of his personality. ' 

We also affirm Article 25, which states: '1. Everyone has the 
right to a standard of living adequate for the health and well-being 
of himself and his family, including food, clothing, housing and 
medical care and necessary social services, and the right to security 
in the event of unemployment, sickness, disability, widowhood, old 
age or other lack of livelihood in circumstances beyond his control. 
2. Motherhood and childhood are entitled to special care and assis- 
tance. All children, whether born in or out of wedlock, shall enjoy 
the same social protection. ' 

We further affirm the following principles: 

(1) A citizen has the right to financial support to main- 
tain a normal healthy existence consistent with the 
standard of living of the Province of British Columbia. 
Such support should be kept consistent with any in- 
crease in the cost of living and with changes in the 
general standard of living in the Province. 

(2) A citizen applying by sworn statement for social assis- 
tance shall be deemed to be eligible until proven in- 
eligible . 

(3) A citizen has the right to have his/her eligibility 
judged solely on the basis of material circumstances 
and on no other basis. 


(4) A citizen applying for, or in receipt of, social 
assistance shall be provided with complete infor- 
mation on financial and social services. 

(5) A citizen who has been judged ineligible must be 
provided with a written statement outlining the 
reasons for denial of assistance, signed by the 
staff member responsible for the decision, to- 
gether with a clear explanation of appeal pro- 
cedures . 

(6) Unless prima facie fraud is shown, a recipient 
shall not have social assistance cheques withheld 
without the recipient having been given two weeks 
written notice setting out the reasons. 

(7) A recipient has the right to cash assistance; this 
right can only be taken away by a properly consti- 
tuted hearing before senior administrative staff of 
the City Department of Welfare & Rehabilitation with 
the right to Provincial appeal (the Provincial appeal 
procedure should be reinstated) ; the total appeal 
procedure to take place within one month. 


for Recipients of 
CARRIED. 
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(8) A recipient has the right to consider the information 
on his/her files as his/her property. The recipient 
has access to the complete file upon his/her request 
at times mutually agreeable to the Welfare & Rehabili- 
tation Department and the client. 

(9) A recipient has the right to privacy. This right to 
privacy must be protected by: 

(a) Interviews conducted in private offices; 
no information except name shall be given 
or discussed in the front office. 


(b) All home visits made by appointment only. 

(c) Files will be kept in secured places. 

(10) A recipient automatically has the right to medical 
coverage . 

(11) (a) A recipient has the right to decide who the 

head of the family shall be. 

(b) Where a non-marriage situation exists, the 
head of the family shall be deemed to be 
the parent of the children involved, and 
the other party shall be deemed to be a 
boarder. 


(12) (a) A recipient has the right to expect that the 
rights of children shall be respected. Earn- 
ings of dependent children shall not be con- 
sidered as part of the family income. 

(b) Non-dependent children of recipients living 
at home shall be considered to have only the 
financial responsibilities of boarders. 


(13) A recipient has the right to continued social assis- 
tance whether or not she is willing to institute 
legal action against a male person who may be her 
husband or the father of her children. 


(14) A recipient shall be eligible for educational assis- 
tance up to Grade 12, and thereafter vocational, 
technical or academic training leading to employment 
to the limit of his/her ability and also shall be 
eligible for adult education if such will improve 
the family situation. 

(15) A recipient is presumed to be eligible for financial 
coverage of funeral arrangements for a member of 
his/her family without further financial investi- 
gation. In the matter of a bereavement, a recipient 
has the right to receive prompt and compassionate 
assistance. 


(16) Subject to application eligibility under the Act, a 
recipient has the right to determine the service of 
which he/she will avail themselves and has the 
right to refuse direction, advice or pressure which 
infringes upon this right. 


cont ' d 
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(As the foregoing clauses were considered separately, the 
following is a record of those voting in the negative in 
the clauses noted.) 

Clause 1 - Alderman Bowers 
Clause 2 - Mayor Phillips and 

Alderman Volrich 
Clause 3 - Aldermen Bowers, Pendakur 

and Volrich. 


File Security 

When the Standing Committee was considering the matter 
of security of files, and the devulging of information 
from the files, a tie vote ensued, and therefore the 
following motion was submitted to Council for consider- 
ation: 

"That the words 'except for the two Children's J»id 
Societies' be added to the following clause: 

'Files will be kept in secured places and will 
not be divulged to any individual or agency 
without the consent of the recipient or through 
a Court Order ' . 

Council, under Section 9(c) above, determined part of this 
motion to the effect that files will be kept in secured 
places. After giving consideration to the second part of 
the motion, it was 

MOVED by Aid. Harcourt, 

THAT the question of devulging information from the files be 
referred back to the Standing Committee on Social Services for 
further consideration and report. 

- CARRIED UNANIMOUSLY. 


MOVED by Aid. Rankin, 

THAT the following recommendation of the Standing Committee be 
approved : 

That the Chairman and Alderman Marzari be authorized on 
behalf of Council to discuss this Charter with the 
Minister of Human Resources when they meet with him on 
Friday, October 5 on the subject of Integration of 
Social Services; 

FURTHER THAT the Board of Mministration be instructed to report 
on the implementations of those changes in the Charter of Human 
Rights which fall within the jurisdiction of the City of Vancouver 
including any additional costs involved. 

- CARRIED UNANIMOUSLY. 


(During the consideration of the foregoing report, 
Alderman Pendakur left the meeting) . 
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and Administration, September 27, 1973 

The Council considered this report which contained three clauses 
identified as follows: 

CI. 1: Park Board Staff Reorganization, 

Administrative Building Extension, 

Budgeting, etc. 
CI. 2: City of Vancouver Bond Issue 
CI. 3: New Provincial Building - Court 

Officers and Custodial Staff 

The Council took action as follows: 

Clause 1 - Park Board Staff Reorganization, 
Administrative Building Extension, Budgeting, etc. 

MOVED by Aid. Bowers, 

THAT the recommendations of the Standing Committee on Finance 
and Administration as contained in Clauses 1 A. , B. , C. , D. and E. 
of the report of September 27, 1973, be approved after changing the 
recommendation in l.A to read as follows: 
"THAT the recommendations of the Board of Administration, in 
its report of September 7, 1973, be approved except that the 
title of Superintendent remain unchanged, and the senior 
positions be titled Directors. 

FURTHER THAT in the subsequent reorganization of the Parks 
Board, the following three existing positions be abolished: 

1. Deputy Superintendent 

2. Controller 

3. Director of Recreation 

FURTHER THAT the positions be advertised across Canada." 

- CARRIED. 

(Alderman Massey voted in the negative with respect 
to recommendation in l.B - Administrative Building 
Extension) . 

Clause 3 - New Provincial Building - Court 
Officers and Custodial Staff 


MOVED by Aid. Bowers, 

THAT this clause be received for information. 

- CARRIED UNANIMOUSLY. 


(For Council action with respect to Clause 2 - City 
of Vancouver Bond Issue, refer to Page 1) . 


R. Purchase of Property - W/S of Kootenay 
Street, South of Charles Street - 
Insurance Corporation of B.C. 

City Council, on September 25, 1973, considered a Board of 
Administration (Property Matters) report dated September 21, 1973, 
concerning the Purchase of Portion of Lot 1, Block 113, Section 
28, THSL, situated on the W/S of Kootenay Street, South of Charles 
Street. The Council deferred the matter pending a report from the 
Technical Planning Board with respect to access. 

Pursuant thereto, the Council noted the following report from 
the Director of Planning and Civic Development dated October 1, 1973: 
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" On July 17th, 1973, Council approved the sale of the above property to the 
Insurance Corporation of British Columbia (ICBC) "subject to satisfactory 
price and scheme of development". 

On September 21st, the Technical Planning Board approved a development 
permit application for an ICBC claims centre on the property subject to 
the conditions noted in Appendix I (attached) and "subject to the appropriate 
citizen groups in the area being contacted and expressing no objection to 
the proposal". 

On September 25th, Council again considered the matter of sale of the property. 
Noting that the citizens had expressed concern about access. Council deferred 
the matter "pending a report from the Technical Planning Board as soon as 
possible, concerning access to the property". 

The ICBC proposal was presented to a meeting of members of the Hastings 
Sunrise Action Council and of representatives of the Charles/Adanac area 
residents on the evening of September 25th. These citizens approved of 
the location of the centre and of the site plan submitted. Their only 
concern was that there should be no vehicular access from the claims centre 
into the residential area to the north. They have no objection to the 
opening of Charles Street as an access route from Boundary Road, provided 
that Charles Street is curbed along the entire north side to prevent all 
vehicular penitration to the north. 

The Technical Planning Board considered this concern of the citizens on 
September 28th. The Board felt that opening Charles Street would create 
a possibly disruptive non-residential street bounded on the north by a 
residential area and that access to the ICBC claims centre would be adequate 
without the opening of Charles Street. They resolved, therefore, to add the 
following as an additional condition for approval of the development permit 
application: 

"That the vehicular ingress and egress to the site would be from 
Boundary along Grave ley to Kootenay, with direct access from 
Kootenay Street to the site; the northerly end of Kootenay Street 
to be suitably treated to prohibit any ingress or egress from 
Charles Street". 

Thus, access and egress to the property would be as illustrated in Appendix II. 

As the access problems concerning Council and the citizens have 
been resolved the report of the Board of Administration dated 
September 21, 1973, and attached as appendix III, is submitted 
for consideration." 

After further consideration, it was 

MOVED by Aid. Harcourt, 

THAT the sale of Portion of Lot 1, Block 113, Section 28, THSL, 
situated on the W/S of Kootenay Street, South of Charles Street to 
the Insurance Corporation of B.C. be approved for the purpose of 
developing an Insurance Depot subject to the following: 

(1) That the sales price be $3.00 per square foot, 
for a total sales price of $527,220.00. 

(2) The date of sale to be the date of Council's approval. 

(3) That the Insurance Corporation of British Columbia 
agree to pay an amount equal to all taxes and levies. 

(4) No guarantee be given to soil stability. 
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R. Purchase of Property - W/S of Kootenay 

(5) That the Insurance Corporation of British Columbia 
undertake to sign any bulkhead and/or easement 
documents required. 

(6) That the Mayor and City Clerk, or their Deputies, 
be authorized to sign plan of subdivision 
creating the parcel, on behalf of the City of 
Vancouver . 

- CARRIED UNANIMOUSLY. 


S. Alterations and Additions to 
2705 Point Grey Road 

Development Permit Application No. 64340 

The Council considered the following report dated September 25, 
1973, as submitted by the Director of Planning & Civic Development: 

"City Council on November 28, 1972 resolved, in part, as 
follows : 

"THAT the Director of Planning and Civic Development 
report .... on any new development permit applications 
received for this area". 

On P'ebruary 6, 1973, City Council in Camera resolved, in 
part, that the City do not proceed to expropriate certain 
properties in Areas of Priority Nos. lA and 2, and that 
the residue of the Point Grey Road Purchase Fund be applied 
as properties as offered for sale. 

On February 21st, 1973, in accordance with the above 
resolutions, the Director of Planning and Civic Development 
reported the receipt of a Development Application ^61535 to 
make considerable alterations and additions to the above 
one-family dwelling. This property has a frontage on Point. 
Grey Road of 97.92 feet and is located in Area ol Priority 
No. 2. On February 27th, 1973 City Council resolved to 
issue this permit. However, the architect states that 
these alterations and additions were not proceeded with, 
and revised drawings have been prepared. 

In accordance with City Council's resolution dated November 
28, 1972, the Director of Planning and Civic Development 
reports that a further Development Permit Application No. 
6't3U0 has been received for the revised alterations and 
additions, in substitution for the previous pennit issued. 

In view of City Council's previous action, it is RECGMMl^NDfCD 
that, unless City Council wish otherwise, the permit should 
be issued in the normal way. " 

MOVED by Aid. Bowers, 

THAT the foregoing recommendation of the Director of Planning 
and Civic Development as contained in his report of September 25, 
1973, be approved. 

- CARRIED UNANIMOUSLY. 


T. Truck Traffic - Joyce Street 

Alderman Rankin reported orally that he had received a large 
number of complaints from residents of Joyce Street concerning the 
volume of truck traffic. The Alderman requested that the Police 
Department pay specific attention to Joyce Street and enforce 
traffic regulations as certain portions of Joyce Street are not 
scheduled heavy truck routes. Council noted that the City Engineer is 
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in the process of preparing a report examining the City's truck route 
network and it was suggested that the residents of Joyce Street be 
informed when such a report is available to obtain comments. 

MOVED by Aid. Rankin, 

THAT Mayor Phillips request the Chief Constable to give special 
attention to the enforcement of City By-laws with respect to heavy 
truck traffic on Joyce Street. 

- CARRIED UNANIMOUSLY. 


U. City of Vancouver/Provincial 
Government Matters 


Mayor Phillips advised that pursuant to previous instructions 
of Council, he has met with the Attorney-General on the matter of 
the Provincial Courts Building and cost sharing of the Courts. The 
Council was advised that there may be some financial assistance 
from the Provincial Government with respect to the Court House oper- 
ations . 

Other matters discussed were hotel licensing, legal aspects of 
Harbour Park property and the Noise By-law. The Mayor also advised 
that he would be appointing an Alderman to represent him at a meet- 
ing in Victoria to discuss the School Board property - Block 80, 
D.L. 541, with the Honourable Gary Lauk , Minister of Industrial 
Development, Trade and Commerce. 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Linnell, 

THAT the Cominittee of the Whole rise and report. 

- CARRIED UNANIMOUSLY. 

MOVED by Aid. Linnell, 
SECONDED by Aid. Hardwick, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY. 


BY-LAWS 

1. A BY-LAW TO AMEND BY-LAW NO. 3 417 
BEING THE ELECTRICAL BY-LAW 


MOVED by Aid. Bowers, 
SECONDED by Aid. Hardwick, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY. 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Bowers, 
SECONDED by Aid. Hardwick, 

THAT the By-law be given second and third readings and the 

Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY. 

The By-law was deemed read accordingly. 
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MOTIONS 


1. Closing Portion of Road, South 
Side of Georgia Street, East 
of Main Street 


MOVED by Aid. Volrich, 
SECONDED by Aid. Pendakur, 


THAT WHEREAS: 


1. The City of Vancouver is the owner of all the streets 
and lanes lying within the limits of the City of Vancouver; 

2. The North 16.5 feet of Lot 41, Block 20, District Lot 
196, Plan 184 was established for road under filing 33756; 

3. This strip is now surplus to the City's highway 
requirements and the abutting owner has made application to 
acquire the said strip; 


NOW THEREFORE BE IT RESOLVED that the portion of road composed 
of the North 16.5 feet of Lot 41, Bi^ock 20, District Lot 196, 
Plan 184, be closed, stopped up and conveyed to the owner of the 
remainder of Lot 41, said Block 20, and that the said 16.5 feet 
be added to the remainder of the said Lot 41 to form one parcel. 


- CARRIED UNANIMOUSLY. 


2. Leave of Absence - 
Alderman Linnell 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Gibson, 

THAT Alderman Linnell be granted leave of absence for the 
period October 15, 1973 to November 1, 1973, inclusive. 

- CARRIED UNANIMOUSLY. 


NOTICE OF MOTION 
Housing Including Regional Lands 

Alderman Harcourt submitted the following Notice of Motion which 
was recognized by the Chair: 

MOVED by Aid. Harcourt, 

THAT Vancouver City Council request an immediate meeting with 
the Premier of British Columbia and the Minister of Municipal 
Affairs, and urge that; 

(a) the province of British Columbia take whatever steps are 
necessary to ensure that thousands of acres of the 
publicly-owned non-agricultural land in the Greater 
Vancouver region, be made available for residential 
development, including specific zoning for single family 
housing at higher densities than the traditional single 
family detached house, e.g. town housing, zero lot line 
subdivisions, mobile home parks; 


cont ' d 
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(b) the provincial government establish and enforce a 60-day 
limit on processing time for a subdivision plan to be 
approved, with a 30-day extension only at the request of 
a minister; 

(c) the provincial government enter immediately into an agree- 
ment with Central Mortgage and Housing Corporation to 
obtain federal funding for Neighbourhood Improvement 
Programs, in order to expedite Vancouver's request for 
funding of specific neighbourhoods. 

(d) the provincial government take steps to increase the 
supply of rental housing by 


(1) making decisions immediately regarding the Landlord 
and Tenant Act on the questions of (i) eviction 
with cause; (ii) rent controls; (iii) collective 
bargaining, in order that private developers will 
know the terms of reference under which they can 
operate, and 

(2) in cooperation with CMHC , building a large supply 
of moderate cost housing in the region. 


The Council adjourned at approximately 11:05 p.m. 


The foregoing are Minutes of the Regular Council meeting 
of October 2, 1973, adopted on October 16, 1973. 


(Notice) 
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WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 


RECOMMENDATION 
1, Water Main Installation - 1973 Capital Budget 
The City Engineer reports as follows: 

"The installation of the following water mains is recommended: 

PROJECT 311 

Street From T o 

Carnarvon Street 53rd Avenue 57th Avenue 

53rd Avenue Carnarvon Street 250' E. of Carnarvon Street 

The water main on 53rd Avenue is leaking due to corrosion and must 
be replaced. 

The water main on Carnarvon Street is required to provide fire pro- 
tection to the area south of 57th Avenue. It is economical to install this 
water main when the 53rd Avenue water main is replaced. 

I RECOMMEND that the above mentioned work be approved and that 
$23,000.00 be appropriated from Account No. 128/7902 'Short Notice Projects - 
Unallocated' ." 

Your Board RECOMMENDS that the foregoing be approved. 


2. Tender No. 5^-73-3 - Supply and Delivery 
of Mineral Aggrepiates 

The City Engineer and Purchasing Agent report as follows: 

Tenders for the above were opened by yo\ir Board on April 9, 1973, and 
referred to the City Engineer and Purchasing Agent for report. The 
officials concerned report as follows: 


"All items except item 1 were awarded by Council on June 12, 1973. 

Recommendation for Item 1 was held back for teste to determine if the 
low bidder could meet the City's unloading and stockpiling requirements. 
The testa have now been completed and delivery can be made ae required. 

The City Engineer and Purchasing Agent RECOMMEND acceptance of the low 
bid for Item 1 as foil owe: 

Rlvtow Straights Ltd. for the period to June 29, 1974, at a total 
estimated cost of $35,400. This cost includes all taxes and charges." 


Your Board RECCMMENDS that the recommendations of the City Engineer and 
Purchasing Agent be approved, subject to a oDntract satisfactory to the 
Corporation Counsel. Deposits or Bid Bonds of unsuccessful tenderers 
to be returned by the City Treasurer. 
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SOCIAi. SERVICE &; HE. . ..^.TTERS 

RECOMMENDATION 

1. Additional Funds re Purchase of Equipment: 
City Analytical Laboratory 

The Medical Health Officer reports as follows: 

"Included in the 1973 appropriations of the Health Department are two items 
of equipment required by the City Analytical Laboratory, 

(a) 1 only Atomic Absorption Spectrophotometer (New) 

(b) 1 only Double Beam Spectrophotometer (Replacement) 

At the time of preparing the 1973 Estimates tentative quotations were obtained 
by the Purchasing Division. However due to factors beyond our control the 
estimates received are approximately 157, below actual tenders now submitted. 
A comparative summary is as follows: 


Original Estimate Actual Tender Differential 


Item (a) $ 11,591.00 $ 13,246.46 $ 1,655.46 

Item (b) 3.987. 00 4.631.51 644.51 

Total $ 15,578.00 $ 17,877.97 $ 2,299.97 

As the equipment is vital to the efficient operation of the Analyst Labora- 
tory it is recommended that additional funds be provided from Contingency 
Reserve to allow immediate purchase of the equipment." 

Your Board recommends that additional funds in the amount of $2,300.00 be 
provided from the Contingency Reserve Account to purchase the Laboratory 
Equipment as detailed in the Medical Health Officer's report. 
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FINANCE MATTERS 


RE COMMENDAT I ON 


1. Visit of Director of Finance to Institutional 
Buyers of City of Vancouver Bonds 

The Board of Administration has received the following report from the 
Director of Finance: 

"A. E. Ames & Co. Limited, who have been the syndicate managers for the 
winning syndicates on the last several City of Vancouver bond issues, 
(including U.S. issues) have suggested by letter dated August 15, 1973 
that it would be appropriate for the Director of Finance to visit Toronto 
(including Kitchener and London, Ont.), Montreal and New York (including 
Hartford, Conn.) to meet institutional holders of the City's bonds and also 
in New York to call upon the rating services (Moody's and Standard and Poor's) 
for discussions concerning the City's financial affairs and future debt 
financing plans. 

This type of visit to the oast buyers of and ootential buyers of 
Citv of Vancouver bonds is considered to be a verv worthwhile endeavor on 
a periodic basis., generally several years apart. It keeos the current 
affairs of the City before these buyers and makes it considerably easier when 
Citv of Vancouver bond issues are sold in the market. It orovides the buvers 
with the ODDortunitv to Question in deoth a reoresentati ve of the Citv. 
reaardina the Citv's financial affairs. A. E. Ames & Co. Limited, and 
other bond dealers, feel that the benefit to an oraanization such as the CitVj 
which must ao to the bond markets oeriodical 1 v. is verv areat from a trio 
of this nature. 

I would oroDose to take such a trip in late November, taking ten days 
in all. A. E. Ames & Co. Limited, because of their function as syndicate 
managers for our last several bond issues, would make all the arrangements 
for me to visit the various institutional buyers. In late September a 
meeting of the International Monetary Fund will be held in Nairobi and it 
is possible that significant decisions will be reached at that meeting 
which could have a definite effect on our potential borrowing in the 
European bond markets in 1974. The fact of this meeting of the International 
Monetary Fund in September indicates that a later trip would be most appropriate 
as the various people in the financial world will have had a chance to consider 
what happened at the meeting and be able to indicate to me its potential 
effect on the City of Vancouver. ' 

I would therefore RECOMMEND that I be authorized to proceed on the 
above indicated trip in late November to Toronto, Montreal and New York at an 
approximate cost to the City of $1000.00" 


Your Board recommends Council approval of the above recommendation of 
the Director of Finance. 

CONSIDERATION 

2 . Luncheon - Canadian Yachting Association 
The City Clerk reports as follows: 

"A letter has been received in this office from the B.C. 
Sailing Association requesting that, when the Annual General 
Meeting of the Canadian Yachting Association is held in Van- 
couver on February 14th to 17th, 1974, the City host a luncheon 
on Friday, February 15, 1974. They are expecting about 50 
delegates from all parts of Canada, plus Government represen- 
tatives and sports media guests, for a total of approximately 
60 people. 
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They point out that Vancouver has a long history in 
yachting, English Bay being one of the best sailing waters in 
our country. Vancouver's identity with the sea has produced 
many of Canada's best yachtsmen and yachtswomen. Among many 
other events, it recently hosted the World Cham.pionships of the 
Enterprise Class, last year it was the Lightning North Americans', 
and plans are being considered at this time to start the renowned 
Maui offshore race in 1974 from Vancouver in lieu of Victoria. 

Council has previously dealt with similar requests as 
follows : 

Aug. 28/73 Ladies Provincial Luncheon for Ladies not 

Curling Championship and delegates approved 

Feb. 15/72 Figure Skating Annual Meeting - not 

Association Luncheon for delegates approved 

Your Board submits the above report for the CONSIDERATION 
of Council. 


1^ 

3 . Grant Request - Canadian Ski Association 
The City Clerk reports as follows: 

"A letter has been received in this office from the 
Canadian Ski Association dated September 11, 1973. They are 
requesting that Council support them in their efforts in the 
World Ski Championships this coming winter by a contribution 
of at least $1,000.00. The Federal Government supports their 
programmes to the extent of about 40%. They must, however, 
raise the rest by their own initiative. 

There are 30 members on Canada's Ski Team, who are training 
year round to win another ski medal for Canada, and their 
chances are better than ever because already there are four 
members who have performed within the top four places in 
World Cup competition. 

Council has previously dealt with similar requests as 
follows : 

Sept. 11/73 Canadian Maccabiah Maccabiah Games not 

Games Assoc. Inc. in Israel approved 

Aug. 28/73 Vancouver Fire- Competition in not 

Fighters Soccer Club St. John's Nfld. approved 

June 5/73 B.C. -Japan Cultural Aid a tour of not 

Athletic Exchange Japan approved" 

Programme 

Your Board submits the above report for the CONSIDERATION 
of Council. 
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4 . Appointment of Auditors 1974 

The Director of Finance reports as follows: 

"The matter of appointment of External Auditors for the 
City for the year 1974, pursuant to Section 230 of the Vancouver Charter 
is submitted -for consideration. 

The City's present auditors, Riddell, Stead and Co., by letter 
dated September 17, 1973, applied for appointment as the City's auditors 
for the year 1974 and have submitted information in support of their 
appl ication. 

The proposed fee is $40,000, which represents an increase of 
$3,350 or 9% over the 1973 fee. They state this increase takes into 
account both steadily continuing salary increases for their staff, increases 
in volume of the City's transactions, and increasing complexity in the 
audit, requiring higher calibre staff. 

I The appointment of auditors should be in the following form: 

That the firm of be appointed 

Auditors for the City of Vancouver for the year 1974 

at a fee of in accordance with the terms as to 

scope and responsibility as set out in Parts I to IV 
inclusive of the report re Audit of City's records dated 
January 22, 1962, submitted by the Board of Administration 
and adopted by Council on January 23, 1962." 

Your Board submits the report of the Director of Finance for 
Council CONSIDERATION. 

(Copies of letter dated September 17, 1973 are circulated for the 
information of Council.) 

RECOBfflHENDATIONS 

5 . Twice-Yearly Tax Billing 


Your Board of Administration has received the following report from the 
Director of Finance and the Assessment Commissioner: 

"One of our primary concerns in implementing the twice-yearly tax 
billing under a considerably altered (from the present system) computer 
system and data system is that the requirements of the Assessment Division 
be very carefully kept in mind during the design and implementation phases. 
The systems of the Assessment Division and the Tax Office are very closely 
intertwined, both of them using a common data base and the results of 
assessment work being the basis for taxation. Therefore, not only must 
the new tax system accommodate the needs of the Assessment Division as 
they exist now, but must keep in mind the possibility that the Assessment 
Division may very well go onto a similar on-line computer inquiry system. 
We must, if at all possible, avoid major systems redesign in the future 
caused by improper work at this time. 

We would therefore wish that a senior representative of the Assessment 
Commissioner work closely with the design team on the twice-yearly tax 
billing system. The Deputy Assessment Commissioner is retiring before the 
end of this year. This is early retirement as he is only 59 years old. His 
background, including the fact that he and myself (Director of Finance) 
did the design work several years ago for the computerized Assessment 
Calculation System indicate that he would be a most appropriate person to 
oversee the Assessment Division's interest in this matter. 
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It is therefore our recommendation that following his retirement 
he be hired on a part-time basis for two days per week, on a month-to-month 
basis (probable period 1 year to 18 months). The matter of classification 
has been discussed with the Director of Personnel Services who indicates 
that the work is equal to that of a Systems Analyst II (pay grade 28 top step) 
which is the identical classification to that of the senior people on the 
design team with which he would be working. It is four pay grades below his present 
position. His reporting responsibility would be to the Assessment Commissioner 
and he would of course no longer have any line responsibility within the 
Assessment Division. 

The cost of this action would be $1,135 for 1973 (2 months) and $6,800 
for 1974 (full year), and is considered to be part of the proper implementation 
costs of the twice-yearly tax billing system. Funds for 1973 are available 
in the Departmental budget and the costs for 1974 would be provided for in 
next year's budget. 

I We therefore RECOMMEND that the above appointment be made following 

the Deputy Assessment Cotmiissi oner's retirement." 

Your Board RECOMMENDS that the foregoing recommendation 
' of the Director of Finance and Assessment Commissioner be 
approved . 

I 

6. Modification and Improvement of The 
Queen Elizabeth Theatre and The Queen 
Elizabeth Playhouse Sound Systems 

The Theatre Manager reports as follows; 

"Because of financial restrictions at the time of completion of The Queen 
Elizabeth Theatre (1959), the sound sjrstem installation was cut back, and al- 
though a three speaker system had been recorainended by the consultant only a two 
speaker system was installed. The results of this have been evident in poor 
system performance and con^jlaints from the theatre audience, the performing 
artists, and the news media, in this regard, I enclose a copy of a 
report from the Theatre Stage Carpenter which emphasizes the problem. 

In addition to this, since the time of installation, the system has 
deteriorated due to the use of electronic tube type equipment, and frequent 
breakdowns have increased the expense of maintaining the system. Today there 
are solid state sound systems capable of producing better sound at a ccmipar- 
atively low price and at the same time minimizing most of the costly tube 
replacements, maintenance repairs and adjustments. 

The inadequacies of the present system have also increased over the years 
as the requirements by the performers for greater fidelity, balance and ar^jli- 
fication have increased, and it is becoming more difficvilt every day to operate 
our system to meet these requirements. 

The systems in both Theatres are greatly in need of improvement and mod- 
ernization but the City is not equipped to make the necessary acoustical meas- 
urements to detennine the precise requirements to improve system performance. 
It is proposed to hire an acoustical consultant to do this work and to have him 
reooounend the tgipaa of equlpnant and contponenta to bring the system up to accept- 
able standards. 

It ia estimated that the coats for modernizing and imjirovlnf^ Uu) sound 
ayatems will be in the order of $21,bOO minimum for The Queen Elizabeth Theatre 
and $2,000 for The Queen Elizabeth Playhouse with the possibility of an ojqaend- 
iture of an extra $9,000 for The Queen l^lizabeth Theatre if the consultant's 
studies indicate that additional sound equalization measures are required. This 
money would be requested at a later date after the first part of the program has 
been inplemented. These costs include $3,000 for the consultant's fee. 
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The Theatre Manager, in consultation with the City Engineer, reconriends that 
the abovBHoientioned modification of the Theatre sound systems be carried out at a 
cost not to exceed $23,800, funds to be provided from Contingency Reserve, 

The Civic Auditorimu Board concurs in and sv5)ports this recommendation." 

Since the extent and cost of the possible improvements are 
unknown at this time, your Board RECOMMENDS that a consultant 
be employed at an estimated initial cost of $3,000 to report on 
the modifications proposed in this report. 


FOR COUs^CIL ACT1C:J ?AG£(S) 
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PERSONNEL MATTERS 

RECOMMENDATION 

1. Leave with Pay: Assistant Director 

Civic Development - October 4 fc 5, 1973 


The Director of Planning and Civic Development reports as follows: 

"Mr. D. M. Hickley, Assistant Director, Civic Development, has been authorized 
to attend the C.P.A.C. conference in Windsor from September 30th, 1973 to 
October 3rd, 1973. It would be advantageous to the Department to have 
Mr, Hickley visit Washington, D.C., Philadelphia and Toronto. These three 
places are of special significance to the work in which Mr. Hickley is 
engaged. In Washington he would visit two new towns and he is interested 
in urban design aspects in Philadelphia. In Toronto his particular interest 
would be the Metro Centre and the Harbour City proposals. 
\ 

Mr. Hickley is prepared to bear the additional cost of this extended travel 
but approval is requested for two days leave with pay (i.e. October 4 and 5)." 


Your Board recommends that the foregoing request of the Director of Planning 
and Civic Development be approved. 

t-OR C0u:;OL AZilOU SEE ?A-GE(S) A. 
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BOARD OF ADMIFISTRATrOlSr,' SEPTEMBER 28, 1973 (PROPERTIES - 1) 

PRCTPERTymTTERS 

RECTO MMEFDATI ON 

1. Acquisition fbr Britanni'a Community Services Site 
9"33 Vfdodrand 'Drt^e 

The Supervisor of Property & Insurance reports as follows :- 

"The above property, legally described as Lot A of 7 & 8, 
Block 25, D.L. 264A, known as 933 Woodland Drive, is required 
for the Britannia Community Services Centre, This project is 
to be developed as an Urban Renewal Scheme under Section 24 of 
the National Housing Act. 

These premises comprise a 2% storey frame dwelling with a main 
floor area of approximately 761 sq. ft., erected in 1912 on a 
site 33» X 62.8', zoned RM-3. The dwelling contains 1 suite, 
I 3 housekeeping units and 2 sleeping rooms, 12 plumbing fixtures, 
shingle and siding exterior, patent shingle roof, full concrete 
basement and is heated by a gas-fired hot air furnace. There 
has been considerable modernization to the interior of the 
dwelling during the conversion. Approximately 3 weeks ago, 
there was a minor fire in the attic sleeping rooms causing 
some water damage to the lower floors. 

Following negotiations, the owner has agreed to sell for the 
sum of $34,200,00 as of September 30th, 1973, rather than do 
the necessary repairing and repainting to allow all the units 
to be rented. This price represents a fair and reasonable 
value for the property and has been approved by Central Mortgage 
and Housing Corporation. It is proposed to demolish the 
dwelling when vacant. 

The Britannia Community Services Centre now involves 77 
properties. 933 Woodland Drive represents the 68th nego- 
tiated settlement. 

RECCMMENDED that the Supervisor of Property and Insurance be 
authorized to acquire this property for the sura of $34,200.00 
on the foregoing basis, chargeable to Code #5830/427." 

Your Board 

RECOMMENDS that the foregoing recommendation of the Supervisor 
of Property and Insurance be adopted. 

INFORMATION 


2 . Deniolf tiona 

Ihe Supervisor of Property & Insurance reports as follows i- 

"I have received and opened quotations from various contractors 
for demolition of the structures listed below and have awarded 
the contract to the low bidders as noted :- 

Successful City to 

Prelect aiddr Pav Code No. 

102S Thurlow Street Nelson Park Paul Bulych $ 695.00 4189/- 

Lot C of 19 & 20, Site 

Block 22, D.L. 185 

^ (Auth. to 

demolish 

P/M Jul. 27/73 

R/C Jul, 31/73} 


P ropert y 

;.471 William St. 
dot B E% & C, Sub. 
: & 8, Block 40, 
K.L. 264A 


31116 McLean Drive 
Uot 12, Block 40, 
O.L. 264A 


120 Cotton Dr. , 

Lot C of 1 & 2, 

Blk, 38, D.L.264A, 
1641 William Street, 

Lot 18,Blk.38,D.L.264A 
21643 William Street, 

Lot 17,Blk.38,D.L.264A 

ritajinia Site 
Clearing 

I Removal of founda- 
tions, grading, etc.) 

1J136 McLean Drive & 
l|459 William Street, 
Lot 9, Blk. 40, D.L.264A 
si A & W% of B, Blk. 
40, D.L. 264A 

11001 West 6th Avenue 
Easterly 385' of 
Lot 1, Block 275, 
rl.L. 526 


Project 

Britannia 
Community 
Services 
Centre 

Britannia 
Community 
Services 
Centre 

BritauTinia 
Community 
Services 
Centre 


1483 Parker St. 
dot 9, Block 25, 
E.L, 264A 


1368-1072 McLean Dr. 
Lot 9, Block 26, 
Di.L. 264A 


1488 Napier St. & 
i[l15 Woodland Dr. 
Lbt 1, Blk. 40, D.L, 

54A & Lot 2, Blk. 
4D, D.L. 264A 


Successful 
Bidder 

George 
Muys 


John Bulych 


City to 
Pay 

$ 575.00 


Code No> 
5830/428 


Bob ' s Power 

Demolition 

Ltd. 


$ 460.00 5830/428 


$2,975.00 5830/428 


Britannia 
Community 
Services 
Centre 


Britannia 
Community 
Services 
Centre 


Able Demo- 
lition & 
Trucking 
Contractors 
Ltd. 


$5,800.00 5830/428 


Phil Blackhall $1,215.00 5830/428 


Old VIEW 
Property 
S/S False 
Creek Re- 
development 

(Auth. to 

demolish, 

r/C Feb. 27/73) 

Britannia 
Community 
Services 
Centre 

Britannia 
Community 
Services 
Centre 

Britsainia 
Community 
Services 
Centre 


Johnston & 
McKinnon 
Demolitions 
Ltd. 


$7,500„00 4950/701 


Paul Bulych 


John Bulych 


Bob ' s Power 
Demolitions 
Ltd. 


$ 795.00 5830/428 


$ 945.00 5830/428 


$l,850oOO 5830/428 


The above contracts have been confirmed by the Board of Administration 
and are reported to Council for INFORMATION," 


Your Board submits the foregoing report of the supervisor of Propa/ty ^ 
Insurance to Council for INFORMATION, 
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OF ADMINXSTRATIQH, SEPTmBER 1973 (mOPERTIES - .3) 

RE COMMENDATION - SALES 

3 . Recommended that the following sales by tender, received by the Supervisor of 
Property and Insvirance be approved under the terms and conditions set down by 
City Co\incil, being in each case the highest offer received. 

RE: (1) Lots A to E, Block 35, District Lot 332, 
(Fraserview), Plan 1)^939 
N/S Ancaster Crescent, Eist of 
Muirfield Drive. 

Zoned: RS - 1 


Mr. 


Fai:Tnont-West 

Invffltment Ltd. B Irregular 

5,271 sq. ft. $33,U20.00 


Mr. 

S 


Mr. 

Si 


NAME 


LOT APPROX. SIZE SALES PRICE 


Frank Vernon A Irregular $35,111.00 

7,19U sq. ft. 


TERMS 
City 

Terms at 
9?s^ 


Gogi G. 
dhu 


Gogi G. 
dhu 


C Irregular 

5,7U9 sq. ft. $36,100.00 


D Irregular $35,100.00 
5,832 sq. ft. 


City 

Terms at 
9^ 


City 

Terras at 


City 

Terms at 


Champion Home 
Inprovements 
Cq. Ltd. 


E Irregular $33,U20.00 
5,U70 sq. ft. 


City 

Terms at 
9^ 


CONDITIONS 

Subject to 
Bulkhead 
agreement if 
required 


Subject to 
Bulkhead 
Agreement if 
required 

Subject to 
Bulkhead 
Agreement if 
required 

Subject to 
Bulkhead 
Agreement if 
requi red; 
Abandoned sewer 
pipe lies approx 
10' below surface 

Subject to 
Bulkhead 

Agreement if 
required; 
Abandoned sewer 
pipe lies approx. 
10' below surface 


• Lot 1, Sub. D, West k Block 28, 

District Lot 391/2 

South Side of King Edward Avenue, 
West of Glen Drive 
Zoned: RS - 1 


Mr. 


fAME 

lohn Jurinak 


LOT APPROX. SIZE SALES PRICE 
1 UO' X 135' $28,100.00 


TERMS CONDITIONS 

City Has been filled, 

Terms at no guarantee givei 

9^ to soil stability 
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Clause 3 contVd 


RE: (2) 


Lots B, C, and D of Lot 1, 
Block 28, 

District Lot 392, Plan 1U988 
South Side of King Edward Avenue, 
East of Glen Drive. 
Zoned: RS - 1 


Vmzel 
Enteiiprises Ltd. 


WenECjl 

Bnt€x prises Ltd. 


Domeiii 

Nicola 


CO and 
Taddei 


LOT 

APPROX. 

SIZE 

SILES PRICE 

TER^B 


CONDITIONS 

B 

a9.5' X 

107' 

$27,676.00 

City 

Terms 

9^ 

at 

Has been filled, 
No guarantee givei 
to soil stability 

C 

)i9.$' X 

107' 

$27,676.00 

City 

Terms 

9^ 

at 

Has been filled. 
No guarantee giver 
to soil stability. 

D 

U9.5' X 

107' 

$28,378.00 

City 

Terms 

9^ 

at 

Has been filled. 
No gviarantee giver 
to soil stability. 


FOR COUEiCiL ACTIOM SEE PAGE{S) „C_. 
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Department Report, September 23, 1973 (WORKS - 1) 


WORKS & UTILITY MATTERS 


RECOMMENDATIONS 

1. Execution of Modification of Option to Purchase 
3651 Point Grey Road. Lot 20. Blk. 2. D.L. 540 

The Corporation Counsel reports: 

The City acquired an Option to Purchase seventeen feet 
of the above-described property for the purpose of road widening. 
This option was registered in the Land Registry Office as a first 
charge against the property. 

I 

The present owners, Lawrence Estrin and Bogdana Estrin, 
wish to refinance the mortgage on the property through Vancouver 
City Savings Credit Union, and it is necessary that the whole 
property, jincluding the optioned portion, be charged under the 
mortgage. The Option Agreement does not make provision for such 
an arrangement. 

I In situations of this kind the practise has been for the 

I City to execute a modification agreement providing that the owner 
may mortgage the whole property on the condition that if the City 
should exercise its option, the mortgagee would agree to provide 
the City with a discharge of mortgage for the optioned area. 

The net effect is that the City's legal position is unchanged, 
but as this document requires formal execution, it is 

RECOMMENDED that the Mayor and the City Clerk be author- 
ized to execute the appropriate agreement to embody the foregoing 
agreement between the City, Lawrence Estrin, Bogdana Estrin, and 
the Vancouver City Savings Credit Union as mortgagee. 


FOR COUNCIL ACTiO?] S:E PAGE(S) I 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON WATERFRONT & ENVIRONMENT 


September 27, 1973 


A meeting of the Standing Committee of Council on Waterfront and 
Environment was held in No. 1 Committee Room, Third Floor, City Hall, 
on Wednesday, September 27, 1973. 


PRESENT: Alderman Pendakur (Chairman) 

Alderman Linnell 
Alderman Marzari 
Commissioner DuMoulin 

COMMITTEE 

CLERK ; H. Sugrive 


Adoption of Minutes 

The Minutes of the Meeting of August 30th, 1973, were 

adopted. 
RECOMMENDATION 


1. Sign Control Study - Progress Report 

The Committee considered the following report of the Director i 
of Planning & Civic Development: 

n 

On May 29, 1973, Council approved a Board of Administration report i 
dated May 28, 1973, recommending the services of a senior planner 
and a senior solicitor to review the present Sign By-law and to 
produce a good sign control by-law. It was noted in the report 
that this work would require the senior planner, in conjunction i 
with the senior solicitor from the Law Department, working full 
time for an estimated 12 months, plus allowances for supplementary 
assistance by either short term staff or limited consultant services. 
The senior planner assigned to the task is presently only able to 
devote approximately 501 of his time to the study because a replace- 
ment senior planner has not yet been appointed to take up the 
responsibility of his present work. To date, the participating 
senior solicitor has not yet been appointed. If the replacement 
planner and senior solicitor can be appointed within the next three 
months, it is estimated that a proposed new sign by-law will be 
ready for public hearing by the end of 1974. 

Work to Date 

1) Analysis of briefs presented to Council's Standing Committee on 
Environment. 

2) Collection and review of literature on signs and graphics. Study 

of by-laws, sign control techniques and experiences of other cities. j 

3) Study of problems in existing situations from admiiiistration , legal 
and aesthetic points of view. 

4) Meeting with major sign manufacturers to discuss various aspects of 
design, construction methods, financing and the part they may play 
in improving the environmental quality. 

' 5) Survey of sample blocks to develop survey techniques for detailed 
analysis of signs on major commercial streets. 


Cont ■ d 
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Aim for the Coining Months 

1) Define areas of the city which need separate sign guidelines. 

2) Organize meeting and sejninar groups with people of various discipline 
backgrounds in an effort to get a wide range of opinions necessary 

to produce a guideline for sign control which will have wide support. 

3) Separate different categories of signs and consider the type of 
control that is appropriate to each category and develop policy" 
guidelines . 


After a lengthy discussion, it was, 
RECOMMENDED : 

I 

THAT the Committee re-affirm the recommendation 
of May 28th, 1973, and instruct the Director 
of Planning and the Corporation Counsel, to 
complete the work entailed in the preparation 
of the Sign By-Law and report back to the 
Committee by the end of May, 1974. 

I 

FURTHER, in order to meet the deadline, the 
Corporation Counsel be authorized to complement 
his staff by additional recruitment. 

INFORMATION 


2» Proposed Development of a Fishermens Wharf, 

Fish Cannery and Cold Storage on the site 
of the Ocean Cement Docks for N. B. Cook Ltd . 

Mr. Neil Cook, Chairman of N . B. Cook Corporation Ltd. and 
Mr. Aitken showed slides on a proposed Fishermens Wharf at the foot of 
Burrard Street on the site of the Ocean Cement Docks. This development 
would be joined with Gas town by the connection of an overhead Boardwalk, 
which would continue in and through the whole of the Fishermens Wharf. 
This Fishermens Wharf would have specialty shops for the selling of 
fish and other related marine products, a restaurant spepializing in 
fish dishes, fishing boats, a fishery where people could view the fish 
being taken from the boats into the fishery and processed. 

This development would put the people at the waterfront, give 
them something to go to the waterfront for and give them something to 
see and then encourage them to come back. 

Mr. Aitken informed the Committee that the Terms of Reference 
for the Waterfront, as well as the guidelines for the Waterfront, were 
followed in the plamning of this development. He also advised that 
his Corporation had been in touch with the National Harbours Board for 
a lease of the area. He also stated that as Mr. Cook had been in the 
fishing industry for a number of years, they had a good background for 
understanding the needs and requirements of the fishing industry. 

The Committee agreed that a tour of the Waterfront at the site 
of this proposed Fishermens Wharf be arranged in order that they could 
better assess the possibilities of such a development. 

After further discussion, the Committee, 

RESOLVED ; 

(i) THAT the proposal by N . B. Cook Corporation 
Ltd. on a Fishermens Wharf be received. 


S^pOiet- to Council, Standing Committee of Council 
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(ii) THAT the proposal be referred to the City 
Engineer, the Department of Planning and 
the Project Manager for further discussion 
with N. B. Cook Corporation Ltd. for a 
report back to the Committee in three weeks 
time . 


3. Communication 


The following communication was received from the City Engineer: 

'Refarcnce Is made to clause (1) of tha rocotmcndatlona of tho Environmental 
Report dated ilay 3, 1973, adopted by Council on I'mj 15, which Btateo;- 

•TOAT the City Engineer he naked to report to the Cociiiittee 
as to who vas uElr<g the sito as a duaping fround.' 

Tho 'site', on referred to in tiio report, cons;iEt.s of parcels of lfu\d adjacent 
to th« Knight r.oad Bridge. 1 xarainatlou of the aid however did liOt reveal any of 
th5 diiciiiing rcforrr.d to by Dr. I.'am Viiit of 2036 Qualiciun Drive, Vancouver 16. 

, Mr. Vint was than contacted as to th« location of tie duLipinp; and lict advJeed 

' thrtt tho area in question v;a5 at tho foot of nuff f.treot, ponie 3000 feet ciist of 
, KniRht Street. Ixaminatlan of thir. nitn revealed that thfi dvi-pinp. conKifjted of 
old railway tank care, ninus wiif^ols, located bntwoen the CTll tracks and the Francr 
Slvor. Tho irotlce, referred to by Jlr. Vint, is r.ot the 7>ropflrty of the rity rnj;- 
incor, but IntJtead is by th& North Irntiar liarhour CouimlasionerB end proliihits duap- 
InR of any catcrial into the river. 

Further investlfintion revealed that this area is not a street end, end the 
property is owi.cd by ;;J.vtow Straits I.td,'' 

Aldermen Linnell informed the Committee, that the communication 
from the City Engineer was a result of an item taken up by the former 
Standing Committee on Environment. It was, therefore, 

RESOLVED: 


THAT the communication from the City Engineer, 
dated August 29th, 1973, regarding dumping at 
street ends, be received. 


4. Waterfront Planning Study - Progress 

Report on Provisional Overall Work Schedule 

Mr. Richard Mann, the Project Manager for the Waterfront Study, 
informed the meeting of progress he has made to date. He advised that 
he had now set up an office at 326 Howe Street, which contained 1200 
square feet of office space, and which was rented from the Department 
of Public Works. His office was within walking distance of Marathon 
Realty Ltd. and from his office he could see a portion of the Harbour. 

Mr. Mann informed that he has engaged a U.B.C. Research Student 
on a non-paying basis to assist him in the report. He further informed 
that one, Mrs, Felix, who was a competent stenographer, having five 
years experience in an architectural firm, has been employed to commence 
work on October 1st, 1973. 

Mr. Mann further stated that he had studied the Terms of 
Reference for the Waterfront and then broken it down into 3 areas: 
Inventory, Alternatives and Implementation Strategies and then broke it 
down by deadlines, supporting which he presented the Inventory Priorities 


JJeport to Council, Standing Ccamitt^ of Council. 
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on Subject Groupings as follows, with a purpose to seek the approval 
to proceed with Phase 1 of the Waterfront Planning Study: 


(a) Ownership 

(b) Existing Transportation 

(c) Land Use 

(d) Public and Private Interests and Jurisdiction 

(e) Current Proposals 

(f) Experts' Opinions 

(g) Technical Surveys 

(h) Statistics 

(i) Activity Patterns 

(j) Physical/Aesthetic Factors 

(k) Historical Perspective 

(1) Philosphy 

After much discussion, it was. 


(i) THAT Phase 1 of the Waterfront Planning Study 
Work Schedule, as presented by the Project 
Manager, be approved. 

(ii) THAT the Provisional Overall Work Schedule 
detailed up to August, 1974, as presented 
by the Project Manager, be approved. 


At this point, the meeting adjourned into an "In Camera" Session, at 
approximately 11:45 a.m. 


RESOLVED: 


FOR COUNCIL ACTIOJJ SEE PAGE(S) 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON SOCIAL SERVICES 


September 20, 1973 

A meeting of the Standing Committee of Council on Social 
Services was held on Thursday, September 20, 1973 in No . 1 
Committee Room, third floor. City Hall at approximately 1:30 p.m. 

PRESENT ; Alderman Rankin (Chairman) 

Aldermen Hardwick, Linnell and Marzari 

ALSO PRESENT ; Mr. J. Denofreo, Executive Assistant 

to the Minister of Human Resources 

COMMITTEE CLERK ; M. Kinsella 


The Minutes of August 22 and August 30, 1973 were adopted. 
RE COMMENDAT I ON 

1 . Control of Beer Parlours, Downtown Eastside 

Your Committee, when considering the control of beer parlours 
in the Downtown eastside at its meeting of June 21, 1973, resolved 

"That the matter of control of the Downtown Eastside 
beer parlours be deferred for twon months, to provide 
the involved parties an opportunity to improve the 
situation and that the Police Department submit to the 
Committee, for review at that time, a report on any 
improvements in the Downtown Eastside area with respect 
to amount of alcohol consumed; compliance with Liquor 
Control Board regulations by beer parlours; incidence 
of crime . " 

The Police Department submitted to the Committee for consider- 
ation a report dated September 7, 1973 outlining the present situa- 
,tion with regard to the problem of violent crime in the Skid Road 
area as well as the efforts made to improve the operation of beer 
parlours in the Downtown Eastside. It was noted that since the 
formation of the Community Policing Taskforce, consisting of an 
A/Cpl . and 8 men, there has been a lessening of crimes of violence 
in this area with the exception of assaults, which could possibly 
be explained in part by the extra police presence in the area 
causing more assaults to be reported. The report listed a number 
of beer parlours and other premises which were poorly operated and 
contributed to the high crime incidence in this area. The report 
concluded with a number of recommendations from the Community 
Policing Taskforce which they feel are necessary in order to re- 
duce further the amount of violent crime in the Skid Road area 
and to up-grade the area . 

Your Committee today dealt specifically with recommendations 
1 - 4 of the Police report. These are: 
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"1. That the following beer parlours, due to poor management and their 
present course of conduct, have their licencing position reviewed:- 

1 . Broadway Hote 1 

2. Rainier Hotel 

3. Columbia Hotel 

2. That the following beer parlours, due to the high number of minors 
in the case of #1 £ #2, and the laxity in serving drunks in 

#3, have their licencing position reviewed:- 

1 . Dominion Hotel 

2. Commercial Hotel 

3. New Dodson Hotel 

3. That the following Dance Hall be closed: 

I . The Parlour 

1 A. That the following Cafes have their hours restricted till midnight: 

1 . Steams Hotdogs 

2. New Pender Cafe " 


Staff Inspector Herdman and Cpl . Swan submitted in support of 
the above recommendations documented evidence relating to serving 
of minors, assault, s trongarmings and general poor operation of the 
above mentioned premises. The Police spokesmen stated that one of 
the main contributing factors to the problems with these beer par- 
lours is the attitude of the Management. With respect to the rec- 
commendation that the Parlour Dance Hall be closed, the Police repre- 
sentatives stated that this Dance Hall, which has no liquor license, 
has been a continuous problem and is frequented by minors. 


The Police recommend that the Steams Hotdogs and the New Pender 
Cafe be required to close each day from midnight to 6:00 a.m. One 
of the reasons given for this recommendation is that from midnight 
on. Steams Hotdogs attract large gatherings of young people outside 
who beg, sniff glue, insult passersby and generally create a nuisance. 
The Police consider that Steams Hotdogs is one of the major single 
cause of police problems in the Skid-Road area, particularly after 
midnight. The New Pender Cafe is a major centre of criminal acti- 
vity in the area. Also, drunks who are still in the area at this 
hour are attracted to the Cafe and become potential victims of the 
thief and strongarm. 

Your Committee heard representation from Mr. H.A.D. Oliver, 
Oliver, Waldock and Blane, representing Steams Hotdogs and Mr. R. 
Cocking, McTaggart, Ellis and Company, representing Broadway 
Hotel . 

Steams Hotdogs 

Mr. Oliver, in his submission, stated that to his knowledge 
there was no evidence that any crime had been committed on the 
premises during the last 12 months and that Steams Hotdogs is one 
of the few places in the area where wholesome food is served in 
clean surroundings and at moderate prices. During the day time 
it is patronized by a large number of old age pensioners. He 
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also made the point that policing of the City is not the responsi- 
bility of the restaurant operators. However, his client would wel- 
come any suggestions from the Committee with respect to improving 
the situation. However, closure of the Cafe between midnight and 
6:00 a.m. would impose a financial hardship on the operator - 

Broadway Hotel 

Mr. R. Cocking claimed the Police statistics on this beer par- 
lour failed to substantiate the recommendation that the Hotel be 
closed. He also pointed out that his client voluntarily closed down 
the operation for 36 hours in an attempt to improve its operations 
and rectify some of the problems it was encountering with some of 
its patrons. Mr. Cocking assured the Committee of his client's wish 
to co-operate in the up-grading of the Downtown Eastside beer par- 
lours . 

The B. C. Hotels Association submitted a report to the Committee 
on this matter. Mr. T. Tidball, President, B.C. Hotels Association, 
made the point that the Association has been holding meetings with 
representatives from the Vancouver Police Department, Liquor Control 
Board and Beverage Dispensers ' Union in an effort to improve the 
operations of the beer parlours in the Downtown eastside . That 
progress has been made is brought out in the report of the Police 
which was before the Committee today. The Association then sug- 
gested that they continue to meet with the Police Department, 
Liquor Control Board, Beverage Dispensers Union and other respon- 
sible parties to up-grade the operations of the beer parlours in 
the Downtown eastside . 

A representative of the Beverage Dispensers Union also made 
representation to the Committee and stated that his members find 
the clientele in this area very difficult to control. He also 
pointed out that closure of the 5 beer parlours referred to in the 
Police report would result in 100 union members being put out of 
work . 

Mr. B. Erikson, Downtown Eastside Residents Association, spoke 
in support of the Police recommendations. Your Committee also heard 
from the Liquor Control Board representatives and the Chief License 
Inspector on this matter. Following further intensive discussion, 
your Committee 

RECOMMENDS 

A. That Council suspend the licenses of the following Down- 
town Eastside beer parlours, due to poor management, 
present course of conduct, the high number of minors 
found on the premises and the laxity in serving drinks: 

a. Broadway Hotel 

b. Rainier Hotel 

c. Columbia Hotel 

d. Dominion Hotel 

e. Commercial Hotel 

f. New Dodson Hotel 

B. That Council cancel the license of the Parlour Dance Hall; 


C. 


That Steams Hotdogs and the New Pender Cafe have their 
hours of operation restricted between midnight and 
6 : 00 a .m . 
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D. That all persons involved in the operations of the 

above beer parlours be given an opportunity to appear 
before Council to appeal the recommendation of the 
Committee re suspension of their licenses. 


The Committee agreed to defer to the next meeting consideration 
of recommendations 5 - 13 in the report dated September 7, 1973 from 
the Police Department on control of beer parlours. 


2 . Future City Funding of Services in 
the Downtown Eastside 


As requested by the Committee, the Director of Social Planning 
submitted a report on future funding of services in the Downtown 
Eastside. The report concluded with the following recommendations: 


"A. That applications for civic funds to initiate, support, 
increase, improve or to extend local social services 
by private organizations or individuals in the down- 
town eastside should be subjected to these questions: 

I . What benefits will the funds bring to the 
people who live and work there? 

II . Have the local people asked for these bene- 
fits? 

III . Have the local people helped prepare the 
application? 

IV. Will persons living and working in the 
area exert any control over the use of 
the funds; e.g. programme development, 
hiring of staff. 

V. Will the benefits these funds bring: 

(a) Merely alleviate the system 

of an existing social problem? 
or 

(b) Attempt to eradicate the cause 
of the social problems? 


B. That the Standing Committee on Social Services invite 
local community representatives to join it when appli- 
cations for civic funds for social services in the down- 
town eastside, made by organizations or individuals from 
outside the community, are being considered. 


C. That members of the Standing Committee on Social Services 
and City staff keep in touch with federal and provincial 
government departments concerning the funding of private 
social services in the downtown eastside. Such contact 
might help reduce duplication of public funds." 

The Committee discussed this report with Mr. P. Davies, Social 
Planner, and 


RECOMMENDS 

That the above recommendations of the Director of Social 
Planning be approved. 
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3. Request from Neighbourhood Services Association 
for a Day Care Facility in the West End 


Representatives from the Neighbourhood Services Association and 
Gordon Neighbourhood House appeared before your Committee on June 7, 
1973 requesting City approval to use the city-owned Lorne Apartments, 
1150 Nelson Street as a day care centre. At that time, the Super- 
visor of Property and Insurance submitted a report recommending 
against the lase of the Lorne Apartments for day care as it contains 
16 suites which provide low-rental accommodation for 20 persons, 
including 6 old-age pensioners and a widow. The Lorne Apartments 
were acquired by the City as part of the West End School and Park 
Site #7 and it is anticipated it will be demolished when the West 
End Senior Citizens high-rise is completed. The Supervisor of 
Property and Insurance suggested that your Committee consider as an 
alternative, lots B,C, and D of Lots 19 and 20 of Block 22. There 
are presently two dwellings on this site, one of which is vacant and 
the other occupied as a one-family dwelling. 

By letter of August 13, 1973, the Board of Management, Gordon 
Neighbourhood House, requested that lots B,C and D of Lots 19 and 20 
of Block 22 be made available to them for day care. These lots 
would accommodate three double portable units, each housing 25 child- 
ren and would help reduce the present day care waiting list in the 
West End (approximately 200) . 

Mr. J. Denofreo, Executive Assistant to the Minister of Human 
Resources, and Mr. P. Murphy, Community Care Facilities Licensing, 
advised that the Minister of Human Resources has offered to erect 
temporary, portable buildings on these two blocks. However, they 
would require the City to provide the site, any necessary servicing 
of the site and to install propert foundations. The representatives 
of the Department of Human Resources were in favour of the proposed 
location for the day care and stressed the critical need for day 
care centres in the West End. 

Your Committee also had before it a report from Mrs. I, Fairley, 
Acting Director, Community Care Facilities Licensing, recommending 
against the use of Lorne Apartments as a day care centre but en- 
dorsing the critical need for day care in the West End. 

Commissioner May Brown, Board of Parks and Recreation, pointed 
out that Block 22 is scheduled for development as a park within 1^ 
years. She therefore suggested that, because of this imminent 
development on Block 22, an alternate site, perhaps on Block 23 
which is also city-owned, be considered for the development. She 
pointed out that there is a tremendous demand for open space and 
parks in the West End and that the use of part of the proposed 
park site for day care facilities would reduce the amount of open 
space in the area. 

The Deputy Supervisor of Property and Insurance advised that 
in order to obtain a suitable site on Block 23, it would be necessary 
to displace a greater number of families than if the proposed site 
on Block 22 were used. Alderman Linnell suggested that the concur- 
rence of the Park Board to the proposed day care facility on Block 
22 is necessary. Following further discussion, it was 

RECOMMENDED 

That Council endorse the Provincial Government offer to 
erect temporary portable buildings for day care in the 
West End and that the City make lots B,C and D, of Lots 
19 and 20, Block 22 available to Gordon Neighbourhood 
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House for development for day care and that the City 
service this site and install any required founda- 
tions . 

FURTHER RECOMMENDED 

That a target date of two years be set for the esta- 
blishment of suitable sites for day care centres in 
the West End in order to facilitate removal of the 
temporary buildings on Block 22 within this time. 


Representatives of the Board of Parks and Recreation have 
requested an opportunity to appear before Council when the above 
matter is being considered. Mr. P. Bullen, Board of School 
Trustees, has also requested an opportunity to appear before 
Council on this matter. 


The meeting adjourned at approximately 4:20 p.m. 


FOR COL'NCIL ACTION SEE PAGE(S)...^ 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON HOUSING 


September 18, 1973 


A meeting of the Standing Committee of Council on Housing 
was held on Tuesday, September 18, 1973 at 10:30 a.m. in the 
No. 1 Committee Room, third floor. City Hall. 


PRESENT : 


Alderman Harcourt (Chairman) 
Aldermen Hardwick and Rankin 


ABSENT : 


Alderman Massey 


COMMITTEE CLERK: 


M. Kinsella 


The Minutes of August 30, 1973 were adopted. 
INFORMATION 

1 . Strata Title Applications 

Council on August 28, 1973 referred the report of the Board 
of Administration on Strata Title Applications to the Standing 
Committee on Housing. The Committee reviewed with Mr. D. Pollard, 
Administrative Assistant to the Board of Administration, guide 
lines and regulations for Strata Title Developments and in par- 
ticular : 

(a) Prospectus: Mr. Pollard has received confirmation from 
the Provincial Superintendent of Insurance, by telephone, 
that Legislation is being prepared for this session to 
amend the Real Estate Act to make prospectus requirements 
a Provincial responsibility; 

(b) the need for more stringent sound proofing requirements; 

(c) Management: this is a major issue. The Chairman advised 
that U.C.S. and the U.B.C. Department of Continuing 
Education are preparing a report on this matter;' 

(d) Developer responsibility, particularly with respect to 
structural problems and cosmetic repairs. The Chairman 
stated he understands that the Federal Government is 
currently looking into this question. 

The Committee requested the Board of Administration to submit 
in approximately one month's time a report setting out regulations 
and procedures to be followed in dealing with applications under 
the Strata Titles Act for both new developments and conversions. 
The Chairman suggested that the Board of Administration report, when 
received, be circulated to all interested parties for review prior 
to a meeting of the Committee sometime in October or November to 
discuss this matter. 

RESOLVED to receive the verbal report of the Administrative Assistant 
to the Board of Administration. 
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2 . Development of City-owned Land at First and 
Cassiar for Patio-Type Housing 

Council at its meeting of June 12, 1973 endorsed in principle 
the proposal of the Greater Vancouver Regional District Housing 
Department to develop City-owned lands at First and Cassiar with 
innovative patio- type housing. Your Committee today received sketch 
proposals from the G.V.R.D. Director of Housing with respect to this 
development. By means of drawings, Mr. Casson illustrated the pro- 
posed development plan for this site. 

Your Committee discussed the sketch proposals in some detail 
with Mr. Casson, Director of Housing, G.V.R.D. The question was 
raised with respect to the proposed development's accessibility to 
schools, parks, etc., and it was felt that there should be some 
input from both the School Board and the Park Board on this matter. 
(It is estimated that approximately 100 children would be living in 
this development) . 

RESOLVED to receive the sketch proposals report, dated September 17, 
1973 from the Director of Housing, G.V.R.D. 

FURTHER RESOLVED to refer the report back to the Director of Housing, 
G.V.R.D. for discussion of the proposed development with representa- 
tives of the Park Board, School Board, citizens of the area and 
appropriate civic officials for report back to the Committee as soon 
as possible. 

3 . Progress Report to the Committee 

The Chairman circulated for information his report dated 
September 7, 1973 on progress of the Committee to date. 

RESOLVED that the report of the Chairman dated September 7, 1973 
on progress of the Committee be received. 

4. Provision of Additional Public Housing in the 
Skid Road Area - Progress Report, Supervisor 
of Property and Insurance 


The Deputy Supervisor of Property and Insurance reported that 
the owners of the ten properties needed for this development have 
all been contacted and negotiations are now underway to acquire the 
properties; no problems are anticipated at this time with respect 
to property acquisition. The Property and Insurance office esti- 
mated that all the land will have been acquired within the next 
6-8 months. Mr. Davies, Social Planner, advised for information 
that registration has commenced for Oppenheimer Lodge and that to 
date over 400 people have registered for the 140 rooms available 
in this facility. 

RESOLVED to receive the verbal progress report of the Deputy Super- 
visor of Property and Insurance. 


The meeting adjourned at approximately 11:10 a.m. 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON CIVIC DEVELOPMENT 


A meeting of the Standing Committos of Council on Civic 
Development was held in No. 2 Committee Room, City Hall, 
on Thursday, September 20, 1973, at 3-30 p.m. 

PRESENT ; Alderman Hardwick (Chairman) 

Alderman Massey 

ABSENT : Alderman Bowers (Civic business) 

CLERK ; M. James 


There being only two members of the Committee present the 
following report of the Committee is submitted as a report 
of Aldermen Hardwick and Massey. 


INFORMATION 

Gasoline Service Stations 

On May 17, 1973, Council convened a special meeting to 
meet and discuss mutual problems with the Legislative Council 
of the B.C. Petroleum Association. At that meeting the 
following motion was passed: 

"THAT the Standing Committee of Council on Community 
Development continue discussions with the B.C. 
Petroleum Association with particular reference to 
develop a definition of car wash, what level of Civic 
authority could best handle what type of alterations 
to present service stations and how to include service 
station and other automotive services into an integrated 
planning approach in each community." 

Subsequently, the matter of the control of petroleum 
retailing locations and operations in the City was placed 
before the Standing Committee of Council on Civic Development 
and the matter of continuing discussions with the Association 
was transferred from the Standing Commiteee on Community 
Development to this Committee. 

Present representing the Association was Mr. John Mclntyre, 
Chairman of the Legislative Committee. 

The Committee also had before it a letter dated August 6, 
1973 from the Chairman of the Vancouver City Planning Commission 
outlining the concerns of the Commission re one aspect of 
petroleum product retailing in the City. The following is an 
extract from that letter: 

"The Commission therefore respectfully requests Council 
to discuss this matter in Committee and with repres- 
entatives of the Petroleum Industry Council with a 
view to the following: 

a) A double option of service/self-serve on 
stations with more than one island; 

b) A limitation of the total number of self- 
serve only stations in any given neighbourhood. " 
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It was agreed that the general discussion should be 
related to the following points: 

1. Car washes operating as an ancillary service to a 
petroleum retailing operation. 

2. Methods of retailing gasoline - self-serve or 
attendant- served. 

3. Petroleum retailing outlets - conditions, hours 
of operation etc. 

Car Washes 

At present there are 4 general classes of car washes - 
l."Wand", 2. "In-bay" or "Roll-over", 3. Exterior "tunnel" 
and 4. Full service car washes. 

This general classification relates to the mechanical 
aspects of the car wash and it should be noted there are 
varying degrees of attendant service available within each 
type. 

The Committee members were advised that the wand type 
car wash was not being installed any more and the industry 
representatives expected that this type of car wash would 
disappear from the City of Vancouver. The in-bay or roll-over 
car wash was normally installed in one of the bays of the 
filling station structure and required little, if any, 
structural change in regard to the appearance of the station. 
Some of these in-bay car washes had blowers for drying also 
installed. The tunnel and full-service tunnel car washes 
were normally installed in a specifically designed structure 
and had capacities in excess of all other types. 

Discussing the various ramifications of the problems 
found in the community by the introduction of a car wash, 
the following points were made by the members of the 
Committee - the noise nuisance from the car wash operation 
as a disturbance to surrounding residential uses - the source 
of noise normally being mechanical blowers and industrial 
large high-powered vacuum cleaners. Another point often 
raised in connection with car washes is the problem of 
traffic - ingress and egress points, "stacking" on streets 
and lanes. Another item mentioned was the hours and days 
of the week that the car washes were operating. The 
representatives of the petroleum industry pointed out that 
the consumers they served utilised the car washes and that 
they were part of the marketing strategy of the various 
companies concerned. 

It was agreed that all of these items of concern could 
be regulated by co-operative agreement and regulation by 
establishing acceptable noise levels, careful siting and 
provision of on-site stacking and the development of reas- 
onable times and days of operation given the peculiarities 
of each site chosen. 

It was suggested that for by-law regulatory purposes the 
differentiation be made as follows: 

- "In-bay" car washes requiring little if any 
structural alteration to the existing structure 
and holding one car only at a time. 

- "tunnel" car washes requiring major structural 
alteration or site addition. 
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The representatives of the Petroleum Association agreed 
that they would supply recommendations on how this might be 
translated into by-law format for report back to the Committee. 
The Petroleum .Association representatives also agreed that 
they would worK with the Director of Planning and Civic 
Development and the Corporation Counsel in this connection. 


Method of Retailing 

The meeting referred to the letter of the Vancouver City 
Planning Commission and the concerns contained in that letter 
of August 6 quoted above. 

The representatives of the industry explained the 
marketing concepts behind the development of self-serve 
outlets and advised that they were of the opinion that self- 
serve outlets would never become more than 50^ of the total 
outlets. 

The company representatives pointed out to the Committee 
that self-service outlets offered the consumer a lower price 
for gasoline and the other types of filling station which 
provided other services such as automotive repairs and the 
sales and service of automotive accessories also were part 
of the overall marketing concept. Some companies had 
experimented with the "split island" concept where certain 
pumps on site were self-serve and other pumps were attendant 
served. 

Representatives of the various companies pointed out that 
the traditional concept of service stations and filling stations 
is no longer valid and is therefore inapplicable to many 
of the petroleum outlets. There has been a steady increase 
in the growth of specialist automotive service businesses, 
i.e. those specialising in mufflers, brakes, tyres etc. 
This has had the effect on the traditional service station 
of decreasing the number of service aids required as the 
consumers are now having the work previously done in service 
stations done in these specialty shops. It was noted that 
offering car service or engine repair service was not used 
by operators as a "loss leader". 

Mention at this point was made of the "conversion" of 
certain petroleum retailing sites to "automotive supermarkets" 
with the retailing of gasoline almost becoming an ancillary 
to the merchandising of automobile accessories. 

It was also noted that full self-serve outlets have 
all had the approval of the relevant fire prevention 
authorities. 

Various representatives of the companies present advised 
they felt that the "split island" self-serve/attendant served 
concept would be phased out. 


Service Stations - Conditions. Alterations etc . 

The Chairman of the Legislative Committee of the 
Association pointed out the difficulties of the various 
member companies in getting permission through the various 
administrative channels for any alteration to the present 
outlets under the present policy of Council and asked that 
this policy be reviewed to see if some less involved ad- 
ministrative procedure could be developed. 
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The Chairman remarked that he felt that the petroleum 
outlets in the City could be identified into three general 
classes : 

1. Major outlets 

2. Mult i- service outlets 

3. Outlets on limited sites 

The major outlets gave rise to the least number of prob- 
lems and the petroleum company responsible usually, if not 
always, maintained a very high level of maintenance on 
these locations. The multi-service outlets often had 
problems connected with ancillary services and/or merchan- 
dising and the situation on small sites normally had the 
lowest level of maintenance and gave rise to an inordinate 
number of complaints. 

The representatives of the companies pointed out 
that there were problems connected with all three types 
from their point of view and agreed that many of the smaller 
locations could be phased out but the companies were reluctant 
to do this as, inasmuch as filling stations were a condit- 
ional use, they might be unable to open a replacement outlet. 
They also pointed out that stations which had closed were 
not razed and redeveloped to other uses for that reason 
and the fact that some of them were actually long-term leases 
and not owned outright by the companies. 

The Committee members concurred with the statements 
of the Association that the present procedure for alterations 
to petroleum outlets was cumbersome and difficult and by 
general discussion it was felt that certain levels of the 
administration could handle different types of requested 
alterations and constructions, additions etc. These can 
be siimmarised as follows: minor alterations on an existing 
site to a station offering gas and minor repairs could be 
handled by the Director of Planning and Civic Development; 
alterations considered more than simply minor to a station 
offering a higher level of ancillary services could be handled 
by the Technical Planning Board and the Director of Planning; 
the installation of a tunnel car wash or other major addition 
could be handled at Council level and finally any addition 
to the station site could be handled by Council also. It 
was noted in the latter case that all additions to sites would 
not necessarily result in a public hearing as the land 
adjacent may be appropriately zoned. The matter of stations 
which had been closed was discussed and the question arose 
as to whether or not the closure of a station would result 
in the removal of the Council permission to use this site as 
a filling station. One suggested method of handling this 
was that the Director of Planning would discuss the matter 
with the Corporation Counsel and report to City Council on 
the availability of a control mechanism re permission to 
re-open the station. 

It was agreed that the Legislative Commitbse of the B.C. 
Petroleum Association would develop recommendations re the 
definitions of various classes of stations and ancillary 
services and submit them to this Committee for review by 
the Corporation Counsel and the Director of Planning. 
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The Chairman thanked the representatives of the Legislative 
Committee for taking the time and contributing their know- 
ledge to make this meeting a success and after further 
discussion the Committee 

RESOLVED 

THAT the submissions made by the Legislative Committee 
be received for information and that subsequent to the 
receipt of further information from the Legislative Committee 
the matter of changes in policy, administrative procedures 
and other necessary regulations be referred to the Director 
of Planning and the Corporation Counsel for report back to 
this Committee. 


The meeting adjourned at approximately 5-30 p.m. 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY DEVELOPMENT 


A meeting of the Standing Committee of Council on Community- 
Development was held in No. 1 Committee Room, City Hall, on 
Tuesday, September 25, 1973, at I.30 p.m. 

PRESENT : Alderman Volrich 

Alderman Harcourt 
Alderman Rankin 

ABSENT ; Alderman Marzari 

CLERK: M. James 


RECOMMENDATION 

Office Furniture for Non-Prof it-Making Organisations 

Previously Council authorised, by the adoption of the 
following recommendation of this Committee, the handling of 
requests for furniture and/or equipment requested from surplus 
stores by non-profit-making organisations: 

"That the City Purchasing Agent continue to dispose of 
surplus furniture and equipment in the manner prescribed 
in the Administrative Manual except that he shall be 
authorised to give preference to non-profit organisations 
by selling furniture and/or equipment to such non-profit 
organisations for a nominal sum, provided that: 

a) the Director of Social Planning is satisfied that 
the purchaser is a non-profit organisation; 

b) the furniture and equipment is surplus to the 
present or future needs of the City and associated 
boards ; 

c) the total value of the furniture and equipment sold 
to any one organisation does not have a market value 
in excess of $2,500.00; 

d) the non-profit organisation agrees to sell back to 
the City, at the nominal price paid, any furniture 
and equipment for which it has no further need, or 
when its return is requested by the City; 

e) the Standing Committee on Community Development 
set the amount of the nominal price and instruct 
the Purchasing Agent to make the sale in accordance 
with the foregoing policy. " 

The Purchasing Agent and the Director of Social Planning 
submitted requests from ten such organisations as follows 
(the total value of each request is shown behind the name of 
the organisation) : 

Frog Hollow Information Centre ($135.00) 

Dunbar West Point Grey Information Centre ($ 2 5.00) 
National Association for Public Housing Tenants ($ 8S.00) 

Grandview Information Centre ($114.00) 

The Red Door Information Centre ($111.00) 

Federated Anti-Poverty Groups of B.C. ($ 77.00) 

Mount Pleasant Information-Service Centre ($ 62.00) 

Cedar Cottage Kensington Area Council ($ 97.00) 

Vancouver Pioneers' Association ($122.00) 

The Helping Hand Council ($120.00) 
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As these were the first requests to be considered under 
the policy above your Committee discussed the matter of 
establishing a nominal sum and felt that a percentage of the 
amount rather than a flat fee for each group regardless of 
the amount requested would be preferred. The Committee 
felt that the flat fee approach to a nominal sum would be 
out of proportion between those groups whose requests were for 
a small amount and those groups who wished for a large amount 
of furniture and/or equipment. The Committee also felt that 
a minimum be established so that the organisations would make 
applications which were reasonably sizeable rather than a 
request for each individual item, thereby reducing the admin- 
istrative work required to process the requests. ks a result 
of the above determination your Committee 

RECOMMENDS 

that Council adopt as policy that the nominal sum to be 
charged for furniture and/or equipment provided to non-profit 
organisations which qualify be 10^ of the value -of the total 
of the items requested and available and 

FURTHER RECOMMENDS 

that there shall be a minimum nominal sum of $10.00 
for each request submitted. 


The meeting adjourned at approximately 1.45 p.m. 


COL'NCIL ACTION SEE PAGE(S) -/^ -.^ 


PISTSI3UTED MONOAY 

PARCr REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON, SOCIAL SERVICES 



September 27, 1973 


A meeting of the Standing Committee of Council on Social 
Services was held on Thursday, September 27, 1973 in the No. 1 
Committee Room, third floor. City Hall at approximately 1:30 p.m. 

PRESENT ; Alderman Rankin (Chairman) 

Aldermen Hardwick, Linnell and Marzari 

COMMITTEE CLERK : M. Kinsella 

s 

RE COMMENDAT IDE 

1. Charter of Human Rights for Recipients 
of Social Assistance 


'People on Welfare' submitted to your Committee for endorsation 
a Charter of Human Rights for recipients of Social Assistance. Your 
Committee 

RECOMMENDS 

That Council endorse a Charter of Human Rights for Reci- 
pients of Social Assistance as set out below and as 
amended by your Committee following detailed discussions 
with representatives of 'People on Welfare' and the 
Director of Welfare & Rehabilitation (amended sections 
are underlined) . 

"A CHARTER OF HUMAN RIGHTS 
FOR. RECIPIENTS OF SOCIAL ASSISTANC E 

We affirm for all people, and specifically for people 
on Social Assistance, Article 22 of the Universal Declara- 
tion of Human Rights, which states: 'Everyone, as a member 
of society, has the right to social security and is entitled 
to realization, through national effort and international 
co-operation and in accordance with the organization and 
resources of each state, of the economic, social and cul- 
tural rights indispensable for his dignity and the free 
development of his personality. ' 

We also affirm Article 25, which states: '1. Everyone 
has the right to a standard of living adequate for the health 
and well-being of himself and his family, including food, 
clothing, housing, and medical care and necessary social 
services, and the right to security in the event of unem- 
ployment, sickness, disability, widowhood, old age or other 
lack of livelihood in circumstances beyond his control. 
2 . Motherhood and childhood are entitled to special care 
and assistance. All children, whether born in or out of 
wedlock, shall enjoy the same social protection.' 

We further affirm the following principles: 
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Clause No. 1 (cont'd) 

(1) A citizen has the right to financial support to main- 
tain a normal healthy existence consistent with the 
standard of living of the Province of British Coluinbia 
Such support should be kept consistent with any in- 
crease in the cost of living and with changes in the 
general standard of living in the Province . 

(2) A citizen applying for social assistance shall be 
deemed to be eligible until proven ineligible. 

(3) A citizen has the right to have his/her eligibility 
judged solely on the basis of material circumstances 
and on no other basis. 

(4) A citizen applying for, or in receipt of, social 
assistance shall be provided with complete informa- 
tion on financial and social services. 

(5) A citizen who has been judged ineligible must be 
provided with a written statement outlining the 
reasons for denial of assistance, signed by the 
staff member responsible for the decision, to- 
gether with a clear explanation of appeal pro- 
cedures . 

(6) A recipient shall not have social assistance cheques 
withheld, except at his/her request, without a pro- 
perly constituted hearing, for which the recipient 
has been given at least two weeks written notice. 

(7) A recipient has the right to cash assistance; this 
right can only be taken away by a properly consti- 
tuted hearing before senior administrative staff of 


the 

City Department of Welfare 

& Rehabilitation with 

the 

right to Provincial appeal 

(the Provincial appeal 


procedure should be reinstated) ; the total appeal 
procedure to take place within one month . 

(8) A recipient has the right to consider the information 
on his/her files as his/her property. The recipient 
has access to the complete file upon his/her request. 

(9) A recipient has the right to privacy. This right to 
privacy must be protected by: 

(a) Interviews conducted in sound-proof 
offices; no information except name 
shall be given or discussed in the 
front office. 

(b) All home visits made by appointment 
only and at the convenience of the 
recipient . 

(10) A recipient automatically has the right to medical 
coverage . 


contact - 
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(11) A recipient has the right to decide who the head of 
the family shall be. Where a non-marriage situation 
exists, the head of the family shall be deemed to be 
the parent of the children involved, and the other 
party shall be deemed to be a boarder. 

(12) A recipient has the right to expect that the rights 
of children shall be respected. Earnings of depen- 
dent children shall not be considered as part of the 
family income. Non-dependent children of recipients 
living at home shall be considered to have only the 
financial responsibilities of boarders. 

(13) A recipient has the right to continued social assist- 
ance whether or not she is willing to institute legal 
action against a male person who may be her husband or 
the father of her children. 

(14) A recipient shall be eligible for educational assist- 
ance, vocational, technical or academic, to the limit 
of his/her ability. 

(15) A recipient is presumed to be eligible for financial 
coverage of funeral arrangements for a member of his/ 
her family without further financial investigation. 
In the matter of a bereavement, a recipient has the 
right to receive prompt and compassionate assistance. 

(16) A recipient has the right to self-determination, and 
therefore he/she has the right to refuse direction, 
advice or pressure which infringes upon this right." 

With respect to the matter of security of files and divulging 
of information from files without the consent of the recipient or 
through a court order, the following motion by Alderman Hardwick 
resulted in a tie vote: 

"That the words 'except for the two Children's Aid Societies' 
be added to the following clause: 

'Files will be kept in secured places and will not be 
divulged to any individual or agency without the con- 
sent of the recipient or through a Court Order'. 

Therefore, in accordance with Procedure By-law 66A, this matter is 
submitted to Council for CONSIDERATION. 

Your Committee therefore 

FURTHER RECOMMENDS 

A. That the Chairman and Alderman Marzari be authorized on 
behalf of Council to discuss this Charter with the 
Minister of Human Resources when they meet with him on 
Friday, October 5 on the subject of Integration of 
Social Services; 

B. That Council instruct the Director of Welfare & Rehabili- 
tation to implement those changes proposed in the Charter 
which fall within the jurisdiction of the City of 

Vancouver . 


FOR COUNCIL ACYiON SEE PAGE(S) .....^ 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON FINANCE & ADMINIS-TRATION 



SEPTEMBER 27, 1973 


A meeting of the Standing Committee of Council of Finance 
and Administration was held in the #2 Committee Room, third floor. 
City Hall, on Thursday, September 27, 1973 


PRESENT: 


Alderman Bowers (Chairman) 
Aldermen Gibson and Harcourt 


.ABSENT.: 


Alderman Volrich 


CLERK TO THE 
COMMITTEE 


R. Henry 


The minutes of the Standing Committee of Finance and 
Administration, dated September 20, 1973 were adopted. 


RECOMMENDATION 


1. Park Board Staff Reorganization, Administrative Building 
"Extension J, ^.feudgeting, etc. 

The Committee met this day with members of the Park Board 
to discuss Park Board Senior Staff, Staff Reorganization, 
Administrative Building Extension, Budgeting, and Templeton 
Swimming Pool. 

A. Senior Staff 


The Park Board, in July had requested the City to have 
job specifications prepared for four Assistant Director positions. 
Pursuant thereto, the Committee noted a report from the Board of 
Administration dated September 7, 1973^ (copies circulated) from 
which the following is extracted: 

"The estimated annual recurring cost of this proposal determined 
by the final steps in the pay ranges and including fringe benefits 
will be $55,516. 


SUMMARY 

Xccumbejat 

One New Position 

One New Position 

One New Position 
One New Position 


Proposed 
Classif icq.t ion 

Asst. Director of Operations 
& Maintenance (Park Board) 
Pay Grade 36 ($1543-1^23) 

Asst. Director of Planning & 
Development (Park Board) 
Pay Grade 36 ($1543-1^25) 

Asst. Director of Recreation 
Services (Park Board) 
Pay Grade 36 ($1543-1523) 

Asst. Director of Financial 
Services (Park Board) 
Pay Grade 36 ($1543-1525) 


Effective 
Jate _ _ 

When adopted 


When adopted 


When adopted 


When adopted 
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YOUR BOARD 

Recommends as follows: 

(i) that the foregoing recommendations of the Director of 
Personnel Services be approved in principle. 

(ii) That the Board of Administration be authorized to approve 
the classifications and salaries of the above mentioned 
positions in the normal manner." 


The report also recommended that the positions be excluded 
from Union jurisdiction and concurred with Kates Peat Marwick's 
recommendation of retitling the Superintendent to Director of 
Parks and Recreation, with the senior positions being classified 
as Assistant Directors. 

The Park Board however, in a letter dated September 25, 1973, 
also circulated, recommended that the four positions be entitled 
Directors and that they be classified as Pay Grade 37 and not 36 
as recommended by the Board of Administration, and the Superintendent's 
title remain unchanged. 

After giving consideration to the positions and having regard 
to similar positions in the Planning and other civic departments, 
the Committee: 

RECOMMENDED: 

THAT the recommendations of the Board of Administration, in 
its report of September 7, 1973, be approved except that the title 
of Superintendent remain unchanged, and the senior positions be 
titled Directors. 


FURTHER, that the positions be advertised across Canada if 
necessary. 


B. Administrative Building Extension 

When the Committee, earlier this year, was reviewing the 1973 
Basic Capital Budget, this project was deferred pending a report 
from the Park Board on their needs for additional office space and 
the proposal for meeting that need. $5,000.00 of the $150,000.00 
requested was allocated for the preliminary design of the proposed 
addition . 

The Park Board, this day, with the aid of plans, elaborated 
on their proposal for the extension. The addition will accommodate 
additional staff members and relieve an existing overcrowded 
situation as well as providing office accommodations for Park 
Commissioners. It was the opinion of the Superintendent that the 
addition would be good for 10 to 15 years in so far as extra space 
in the building is concerned. About 4,000 square feet is involved 
and the Provincial Government is expected to provide $75,000.00 of 
the total amount of $225,000.00, which is the architects estimate. 
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RECOMMENDED: 

THAT the allocation of $150,000.00 from the Park Board's 
Five Year Plan funds be approved for the purpose of expanding the 
present Administrative Offices at the Park Board. 


C. Staff rteorganizauxun 

To implement the reorganization recommended by Kates Peat Marwick, 
the Park Board requested the Board of Administration to have the 
Administrative Analyst undertake the work. The Board of Admini- 
stration, in consultation with Mr. Bethell, estimated that this would 
take more than 12 months of Mr. Bethell 's major time. The Board 
of Administration therefore, proposed that a consultant be en- 
gaged and the City Hall's staff assist on a part-time basis. 

The Park Board recommended Kates Peat Marwick, having worked 
with the Board and its staff, be engaged to do this study and the 
Committee was informed that the firm has offered to do the work 
for $9,500.00. 

RECOMMENDED: 

THAT approval be given to the Park Board to engage the firm 
of Kates Peat Marwick to complete the reorganization study of the 
Park Board at a cost of $9,500.00. 


D. Program Budgeting 

The Chairman and the Director of Finance have already met 
informally with the Park Board members and discussed Program 
Budgeting as a first step in implementing the concept. However, 
to assist the Board and its staff to set such a procedure up, 
it was felt necessary to employ consultant^ and in this regard 
the Committee and the Park Board feel, because of the relationship 
with the staff reorganization plan, Kates Peat Marwick be requested 
to submit a proposal. 

RECOMMENDED: 

THAT the Park Board request Kates Peat Marwick to submit a 
proposal on a program budgeting procedure. 


E. Tempi eton Swimming Pool 

During review of the 1973 Basic Capital Budget a request 
for funds in the amount of $430,000.00 was received for the 
purpose of building an indoor swimming pool adjacent to Templeton 
Highschool. At that time the Superintendent of the Parks Board 
stated it was impracticable to build an adequate pool for $4^0,000.00, 
and therefore, they wish to build a $720,000.00 pool, assiuuing 
one-third of this amount could be obtained from the Provincial 
Government. The City Council, on July 31, 1973 passed the following 
motion: 

'THAT in ro^^pect of A (3) (ii) "Indoor Swiiiiining Pool 
(Templeton)" ol" the Conmiittee's report, the sum oi" 
$4^0,000.00 as the total cost , be approved for the 
indoor swimming pool adjacent to Templeton High School. 


FURTHER THAT Senior Government grants be sought . ' " 


n 
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The Chairman referred to information he had received from 
Mr. Smith, Director of Recreation of the Parks Board to the effect 
that because of high inflationary costs $640,000.00 will be re- 
quired in 1974 for a 25 meter pool. The Chairman was of the opinion 
that this inflationary figure given was probably a high estimate 
and he felt a more realistic estimate would be about $$60,000.00. 
It was stated that if the 1974 estimate of $640,000.00 was used, 
the additional $30,000.00 could build a 33 meter pool which would 
provide the following: 

"i) A 1- and 3-meter diving facility that can be used at 
the same time as swimming programs or swim training. 

ii) A 25-meter water polo facility that can be run in con- 
junction with swim classes. 

iii) A synchronized swimming facility that can be run in 
conjunction with swim classes. 

iv) A large water area for canoeing and kayaking. 

v) A shallow area for small children's instruction (still 
providing a proper depth for tumble turns). 

vi ) A total aquatic facility with tremendous flexibility. 


It was explained that if a 33 meter pool is constructed at 
a total cost of $720,000.00 the Provincial Government will be 
providing $240,000.00 of this amount from its Recreation Facilities 
Fund. 

RECOMMENDED: 

THAT approval be given to the Park Board to provide a 33 meter 
pool in conjunction with Templeton School at a total cost of 
$720,000.00 with the City's share not to exceed $4^0,000.00 and 
the funds be appropriated from the Basic Capital Budget and, 

FURTHER, that the previous resolution of Council, dated July 
31, 1973 be varied accordingly. 


2 . City of Vancouver Bond Issue 

On the date of September 26, 1973 the Director of Finance 
submitted the following report dealing with a bond. issue. 


" My report of February 1, 1973 dealing with the City's needs to 
issue bonds during 1973 referred to the fact that the City would have to 
issue approximately $15,000,000 worth of bonds during 1973. $7,000,000 
of bonds were issued in April. 

I have been keeping in close touch with bond market conditions 
and the following factors suggest that the City should proceed immediately 
with a $6,000,000 bond issue. There has been a major rally over the last 
week or ten days with interest costs coming down very significantly from 
a period of tv;o to three weeks ago, in fact close to a full percentage 
point. The Municipal Finance Authority of B.C. has a major need of funds 
from now to the end of 1974 and could cause us some difficulty in coming to 
the market following their issues. However, the first M.F.A. issue is not 
likely to occur for a month to six weeks. This suggests to me that we should 
go into the market now prior to their bond issue. Also, the City of London, 
Ontario, has just had a successful bond issue (September 26th) which indicated 
the strength of the market. 
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The City is still in a queue to borrow in Switzerland with the 
present timing being approximately next April. However, there is no guarantee, 
when dGaling with the external bond market, that conditions will actually 
allow such borrowing to occur. As of this time it would appear to be a good 
situation in Switzerland for next Spring, but it is difficult to actually 
predict the conditions applicable next Spring. 

In context to the above mentioned $15,000,000 we need for this 
year, we borrowed $7,000,000 last Spring and should borrow a further $6,000,000 
now. If the market had continued at the high level of interest cost of several 
weeks ago I probably would not have recommended any borrowing until 1974, how- 
ever, considering all factors, including the effect of the M.F.A. and including 
the market rally, I am of the opinion the City should proceed immediately into 
the market. 

I therefore RECOMMEND that the Committee recommend to Council 

a) That the City request tenders from bond dealers for a Canadian bond issue, 
such tenders to be returnable October 9th, 1973, for Council action on the 
same day; 

J) That the Mayor, and the Chairman of the Finance and Administration Committee 
and the Director of Finance be authorized to establish the characteristics 
(term in years, coupon interest rate, etc.) of the bond issue for the tender 
call. " 


Your Committee, 

RECOMMENDS THAT the foregoing recommendations of the Director of 
Finance be approved. 


INFORMATION 


3. New Provincial Building — Court Officers and Custodial Staff. 

The Committee noted a report from the Board of Administration 
dated September 20, 1973 concerning the above matter. The Chairman 
explained to the Committee that he had been discussing the matter 
with the City Prosecutor and recommended that the report be tabled 
pending comments being received from the City Prosecutor on the 
subject matter. 

The Committee, 

RESOLVED THAT the foregoing recommendations of the Chairman be 
approved. 

The Committee adjourned at approximately 3:10 p.m. 


FOR COUNCIL ACTION SEE ?AGE(S) ££ 
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CITY OF VANCOUVER 


SPECIAL COUNCIL - OCTOBER 9, 19 73 


A Special Meeting of the Council of the City of Vancouver 
was held on Tuesday, October 9, 1973, at 3:30 p.m. in No. 1 
Committee Room to consider various items. 


PRESENT: Mayor Phillips 

Aldermen Bowers, Gibson, Harcourt, 
Marzari, Massey, Rankin 
and Volrich. 

ABSENT : Aldermen Hardwick, Linnell & Pendakur 
CLERK TO THE COUNCIL : R. Henry 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Bowers, 

THAT the Council resolve itself into Committee of the T«Thole, 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY. 


re 


anc 


civic Chaplain - October, November 
and December 1973 

MOVED by Aid. Gibson, 

THAT, pursuant to the recommendation of the Mayor as contained 
in his memorandum dated October 9, 1973, Rev. J. Gordon Gardiner of 
St. James Anglican Church, be appointed Civic Chaplain for the 
months of October, November and December 1973. 

- CARRIED UNANIMOUSLY. 


City of Vancouver $6,000,000 

Debenture Issues 

The Council considered the following report of the Director of 
Finance dated October 9, 1973: 


" On October 2, 1973 City Council approved the calling of bids for $6,000,000 
Citjy of Vancouver debentures, the bids to be returnable on October 9, 1973 (12:00 noon 
P.C.S.T.) with the Mayor, Chairman of the Finance and Administration Committee, and 
the Director of Finance to establish the characteristics of the debenture issue (these 
characteristics are described in the subject heading above). The bids are herewith 
ported to Council for final decision, in accordance with normal procedure. 


The bids were called and were opened at 12:00 noon (P.D.S.T.), October 9, 1973, 
are listed hereunder: 


coated 


Special Council ^ October tS^t ^ 

City o€ $6,000,000 


Syndicate Net Payment Offered 
per $100 of Par Value 


McLeod, Young, Weir & Company Limited $99,357 

(Syndicate Managers) 

^cLeod, Young, Weir & Company Limited 

Eell, Gouinlock & Company, Limited 

hesbitt Thomson Securities Limited 99.267 

/>. E. Ames & Co. Limited 99.089 

(Syndicate Managers) 

P. E. Ames & Co. Limited 

Viood Gundy Limited 

Pemberton Securities Ltd. 

Odium Brown & T. B. Read Ltd. y 

Dominion Securities Corporation Harris and Partners Limited 

Richardson Securities of Canada 

Equitable Securities Canada Ltd. 

Burgess Graham Securities Ltd. 

Bank of Montreal 

Canadian Imperial Bank of Commerce 
Tie Royal Bank of Canada 
Bsnk of British Columbia 

Mjrrill Lynch, Royal Securities Limited 99.08 

( syndicate Managers) 

Mjrrill Lynch, Royal Securities Limited 

G^eenshields Inc. 

Pitfield Mackay Ross & Co. Limited 
Wilwyn, Stodgell & Gairdner Limited 
F-y, Mills Spence Limited 
B ink of Nova Scotia 

Burns Bros, and Denton Limited (Syndicate Managers) 98.46 
Burns Bros, and Denton Limited 
M dland-Osler Securities Limited 
Cochran Murray Limited 
Levesque, Beaubien Inc. 
The Toronto-Dominion Bank 

I RECOMMEND that the bid (being the high bid) of the syndicate consisting 
McLeod, Young, Weir & Company Limited and Bell, Gouinlock & Company, Limited 
f^r $6,000,000 of City of Vancouver bonds, as described in the tender call, be accepted 

$99,357 per $100 of par value, and that cheques accompanying the other bids be returned 
t4 the tenderers." 


MOVED by Aid. Gibson, 

THAT the foregoing recommendation of the Director of Finance 
be approved. 

- CARRIED UNANIMOUSLY. 


False Creek Shoreline - 
Areas 6 & 10 

The Council considered the following report of the Board of 
Administration dated October 5, 1973: 
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special Council, October 9, 1573 

False Creek Shoreline - 

Araas 6 6 10 (confc'a.l 


The City Engineer reports as follows: 

"Several decisions must be made at this time in order to preclude 
delays in the Winter Works Project. The preliminary design of the shore 
line treatments in Areas 6 and 10 have been finalized by the False Creek 
Team and Engineering Department staff to a stage where a contract can now be ten- 
dered. Because the dredging industry is busy at the present time, and prelimin- 
ary discussions indicate there may be a lag of three months before this work 
could commence, it is necessary to award tenders as soon as possible in order 
not to delay the Winter Works Project which starts December 1, 1973. This 
contract work would take from three to six months to complete, however, this 
will not be known definitely until firm tenders are received. Documents are 
now ready. The Winter Wbrks Project cannot be started until the work covered 
in this contract is sufficiently advanced. 

In addition, releases are required so that a contractor could begin 
the work on propelity which is not owned by the City. Also negotiations must 
be entered into immediately so that areas will be clear for the contractor 
to -work. Removal of all affected buildings, wharves, boats, fences and other 
obstructions is required before work ceui commence. 

It is possible that the Federal Government may greuit dredging costs 
for marina installations. Authority for an application is requested so that 
this work could be included in the proposed dredging contract. This may 
result in a reduced net cost to the City. 

The stockpiling of appropriate fill materials should be commenced at 
this time so that the material will be available for the works. 

Before any tender is awarded, a full final report showing design detail, 
costs etc. will be presented to Council for approval. 

I recommend that authority be granted to: 

(1) The City Engineer to obtain tender prices for the dredging, pile driving 
and ancillary works subject to Council's approval of the final plans; 

(2) The City Engineer be authorized to stockpile appropriate materials on site; 

(3) The City Engineer to make the necessary applications to the Federal 
Government for grants for dredging at marina sites; 

(4) The Supervisor of Property & Insurance to negotiate for and obtain 
the necessary releases and removals for the dredging and construction 
of the shore line treatment in Areas 6 and 10." 

Your Board RECOMMENDS the foregoing report be approved. 

MOVED by Aid. Bowers, 

THAT the foregoing recommendation of the Board of Administration 
be approved. 

- CARRIED UNANIMOUSLY. 
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1973 National Tri-Level Conference 

Mayor Phillips advised of the 1973 National Tri-Level Conference 
which is scheduled to take place October 22 and 23, 1973 in Edmonton, 
and requested the permission of Council to attend the Conference. 

MOVED by Aid. Bowers, 

THAT authority be granted Mayor Phillips to attend the forth- 
coming National Tri-Level Conference in Edmonton on October 2 2 and 
23, 1973. 

- CARRIED UNANIMOUSLY. 


Corporation Counsel - Visit to Ottawa 
re Harbour Park Property 


The Corporation Counsel advised that, with the concurrence of 
Mayor Phillips, he had met with the Associate Deputy Minister of 
National Revenue recently in Ottawa concerning the tax situation 
involving the City and Dawson Developments Limited property ad- 
jacent to Stanley Park and requested the authority of Council for 
this meeting. 

MOVED by Aid. Gibson, 

THAT the visit to Ottawa on October 4, 1973, by the Corporation 
Counsel in meeting with the Associate Deputy Minister of National 
Revenue and representatives of Dawson Developments Limited be 
ratified, and the expenses incurred be approved. 

- CARRIED UNANIMOUSLY. 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Marzari , 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY. 

MOVED by Aid. Gibson, 
SECONDED by Aid. Marzari, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY. 


The Council adjourned at approximately 3:50 p.m. 

FOR COUNCIL ACTION SEE PAGE(S) . .^S- 


The foregoing are Minutes of the Special Council meeting of 
October 9, 1973, adopted on October 16, 1973. 
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CITY OF VANCOUVER 

REGULAR COUNCIL MEETING 

A Regular meeting of the Council of the City of Vancouver was 
held on Tuesday, October 16, 1973, in the Council Chamber at 
approximately 2:00 p.m. 

PRESENT : Mayor Phillips 

Aldermen Bowers, Gibson, Harcourt, Hard wick, 
Marzari, Massey, Pendakur, Rankin 
and Volrich 

ABSENT : Alderman Linnell (Leave of Absence) 

CLERK TO THE COUNCIL : D. H. Little 

PRAYER The proceedings in the Council Chamber were opened with 

prayer offered by the Civic Chaplain, Rev. J. Gordon 
Gardiner of St. James Anglican Church, 

ACKNOWLEDGMENT 

The Mayor acknowledged the presence in the Council Chamber of 
students from St. Michael's School, under the direction of Miss 
Caf f erky . 

'IN CAMERA' MEETING 

The City Clerk advised that the 'In Camera' Committee is 
agreeable to the items proposed for 'In Camera' consideration later 
this day with the exception of one which will be determined after 
discussion in the 'In Camera' meeting. 

ADOPTION OF MINUTES 

MOVED by Aid. Hardwick, 
SECONDED by Aid, Gibson, 

THAT the Minutes of the Regular Council meeting (with the 
exception of the 'In Camera' portion), dated October 2, 1973, be 
adopted , 

- CARRIED UNANIMOUSLY 

MOVED by Aid, Hardwick, 
SECONDED by Aid. Gibson , 

THAT the Minutes of the Special Council meeting dated 
October 9, 1973, be adopted. 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Volrich, 
SECONDED by Aid, Hardwick, 

THAT the Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 

DELEGATIONS AND OTHER REPORTS 

A. Report of the Standing Committee 
on Housing dated October 2, 1973 

At this time the Council considered the report of the Standing 
Committee on Housing dated October 2, 1973, dealing with Lodging 
House By-law, proposing various amendments, and considered also a 
Departmental report from the Director of Permits and Licenses making 
certain recommendations. 

In respect of these matters Mrs. J. Adams, on behalf of the 
Vancouver & District Public Housing Tenants' Association, appeared 
and submitted a brief expressing views on various aspects of the 
general subject and requested certain changes be included in the 
proposed new Lodging , House By-law. 

cont 'd * . « . 


Regular Council, October 16, 1973 H 

|BgLB!Sft^i<a8g Am Other REPOftn jE^^at^ ) 

R&port of Sl^mdiiie^ t&dmsittde 

on Housing, Ctetober 2. 1973 
Lodging House By-law (cont'd) 

MOVED by Aid. Rankin, 

THAT the representation of Mrs, Adams be received and the 
Corporation Counsel and Building Inspector be requested to report, 
to the next meeting of Council, on any new points raised in the 
brief ; 

FURTHER that the report of the Standing Committee on Housiiii; 
dated October 2, 1973, and the Departmental Report on the general 
subject be deferred to the next meeting for consideration at that 
time . 

- CARRIED UNANIMOUSLY 

(Alderman Hardwick requested it be noted in the record 
that he was absent from the meeting of the Standing 
Committee on Housing on October 2nd when this Lodging 
House By-law question was dealt with, due to the fact 
he was on Civic business) 


COMMUNICATIONS OR PETITIONS 

1. Importation and 
Breeding of Reptiles 

The Council noted a resolution from the City of Guelph, Ontario, 
asking endorsement of a resolution to the Federal Government to 
enact appropriate legislation which would restrict the importation 
and breeding of reptiles, not common to Canada, except in the case 
of research, zoo and circus purposes. 

MOVED by Aid. Bowers, 

THAT this communication be received. 

- CARRIED UNANIMOUSLY 

2. Delegation: Canadians for 
Democracy in Chile 


MOVED by Aid. Rankin, 

THAT, pursuant to request received, arrangements be made by 
the City Clerk for a delegation to be heard, at the next regular 
Council meeting, from the Canadiansfor Democracy in Chile 
Committee. 

- CARRIED 

(Alderman Bowers voted against the motion) 

3. Cancellation of Licenses: 

Certain Licenses in the Downtown 
Eastside Area 


A communication, dated October 15, 1973, from the City Clerk 
referred to Council 's previous action with regard to licensees 
of certain hotels and other establishments in the downtown east- 
side area appearing before Council to show cause why their 
licenses should not be cancelled. The City Clerk advised that 
such representations could be lengthy and, therefore, the Council 
may wish to set a special day or days for these hearings. 

The Corporation Counsel proposed a Committee of Council be 
appointed, together with the Corporation Counsel, to meet with 
the representatives of these licensees to lay down ground rules 
for these Council hearings. 


go 
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Cancellation of Licenses (cont'd) 

MOVED by Aid. Hardwick, 

THAT the following be appointed to meet with representatives 
of the licensees in question and thereafter report to Council on 
ground rules recommended to be followed in respect of appearances 
before Council on these matters: 

Alderman Rankin 
Alderman Volrich 
Corporation Counsel 

- CARRIED UNANIMOUSLY 


BOARD OF ABWll^gatRAf iOy, DEPARTMENT OTHEK KETORTb (cont'd ) 

B. BOARD OF ADMINISTRATION 

General Report, October 12, 1973 

WORKS AND UTILITY MATTERS (October 12, 1973) 

MOVED by Aid. Hardwick, 

THAT the recommendation of the Board of Administration con- 
tained in this report in the matter of Local Improvements by 
"Petition", be approved. 

- CARRIED UNANIMOUSLY 

HARBOURS AND PARKS MATTERS (October 12, 1973) 

MOVED by Aid. Hardwick, 

THAT the recommendation of the Board of Administration con- 
tained in this report in the matter of Kerrisdalo Arena Renovations 
be approved, after certain clerical amendments have been made, 
particularly in recommendation 1, changing the figures $193,548 
to read $203,548. 

- CARRIED UNANIMOUSLY 


FINANCE MATTERS (October 12, 1973) 


The Council considered this report which contained four clauses 
identified as follows: 


Clause 1 
Clause 2 
Clause 3 
Clause 4 


Investment Matters (various funds), August 

Additional Staff: Health Department 

Trip to Phoenix to observe Votomatic Count 

Grants in lieu of General, School, 

Hospital and Municipal Finance Authority Taxes 


The Council took action on this report as follows: 

Clauses 1, 2 and 3 

MOVED by Aid . Bowers , 

THAT the recommendations of the Board of Administration con- 
tained in these clauses be approved. 

- CARRIED UNANIMOUSLY 

Clause 4: Grants in lieu of General, School 

Hospital and Municipal Finance Authority 
Taxes 

The Council considered the report of the Director of Finance 
submitted by the Board of Administration respecting grant requests 
in lieu of General, School, Hospital and Municipal Finance Authority 
Taxes, and the following is extracted therefrom: 
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BOARD Qg ADMINfSTR ATIOM. DEPARTliSNT & mm ifeWHtTS (cont 
ymsCE 3IftfimS (October 12} eont 'd . , 

Grants in I#ieu of Municipal Finance 
Avmpritif Taxes 

(1) Fraserview Peat>ecost,al, Ass-^nbl ^ $ 1,267.25 

7416 Victoria Drive - Lot A/57/Fraserview Plan 8/^46 
Addition to Church 
In use from January 28, 1973 
" Date of first build:'.ng inspection, July S 1972 
Grant to cover period from July 5, 1972 to 

December 3I, 1973 


B. lipspltala 

1^1) G« F. Strong Rohabilltjation Centr.e 6l,155.68 

/»255 Laurel Street - Lot l/696,7l6&717/526 Plan 13939 
Hospital 

Occupied and in use from June 30, 1973 
Date of first building inspection, April 24, 1971 
Grant to cover period from April 24, 1971 to 

December 31, 1973 
Under a policy laid down by City Council to deal 
department ally with requests for grants in lieu of 
taxes, one regulation reads as follows: "Grants in 
lieu of taxes shall not be made for a period extending 
more than two calendar years". 

The above application by G.F.Strong Rehabilitation 
Centre extends partly over three calendar years. The 
Society has stated that construction war. continuous 
from April 1971 to June 1973 and wishes City Council 
to consider this application for the period from the 
date of the first building inspection to December 31, 
1973. 


(i) M. KojperKUc (Nicolaus _Gop,eroicus} FQunji^^-"'-0" 7,94^.72 

3150 Rosemount Drive - Lot A4/334 Plan 142/,0 
Senior Citizens Personal Care Home 
Occupied and in use from May 1, 1973 
Date of first building inspection October 25, 1972 
Grant to cover period from October 25, 1972 to 

December 31, 1973 


( 1 1 )5Qath. Antherat ijcgxsing Socjeat^ . $ 684.38 

7008 Balmoral Street - Lot 8/2 /Fraserview Flan 839"3 
Senior Citizen's Home 
Occupied and in use from July 1973 
Date of first building inspection February 12, 1973 
Grant to cover period from February 12, 1973 to 

December 3I, 1973 

(ii pSalvation Army 1,010.31 

1106 West nth Avenue - Lot 10/394/526 
Rehabilitation Home for Women 
Occupied and in use fi-om February 22, 1973 
Grant to cover period from Febi-uary 22, 1973 to 

December 3I, 1973 
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BOARD OF AffliflfKSfRATION', DEPARTMENT ik OTaiat> -.REPORTS (cont 'd) 
fINANCE MATTERS (October 12) cont'd.. 


Grants in Lieu of -ifiaiftieilijfll FiiUlticd 

Authority Taxes (CdftU.dj . 

~» 

^Iv) Cblldrea's Aid Society , 1,329.36 

8308 Fremlin Street - Lot i/28/b/319 
Group Homo 

Occupied and in use from June 1, 1972 
Grant to cover period from Juno 1, 1972 to 

December 31, 1973 

(v) Childrcaa's Aid Socl&tjy. 1,379.22 

8120 Cartier Street - lots 13&1^/3&^/b/319 
Group Home 

Occupied and in use from July I, 1972 
Grant to cover period from July 1, 1972 to 

December 31, 1973 

As grants in lieu of taxes are subject to Council approval, the 
above requests for grants in lieu of taxes amounting to $74,772.92 in 
total are submitted for Council consideration. " 


MOVED by Aid. Bowers, 

THAT the grant requests contained in the aforementioned 
report of the Director of Finance, set out above, be approved 
as of the grant period so set out in each case in the report. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 

PROPERTY MATTERS (October 12, 1973) 

The Council considered this report which contained three clauses 
identified as follows: 

Clause 1: Mortgage of Lease: 250 Terminal Avenue 

Clause 2 : Acquisition for Britannia Community Services Centre 

Site: 950 McLean Drive 
Clause 3: Acquisition for Public Housing for Single People 

Site A - S/S Cordova Street between Gore and Dunlevy 

Avenues: 358 East Cordova Street 

The Council took action on this report as follows: 

Clauses 1, 2 and. 3 

MOVED by Aid. Hardwick, 

THAT the recommendations of the Board of Administration 
contained in th^se clauses be approved. 

- CARRIED UNANIMOUSLY 

C. Report of Granville Street 

Transit Mall Committee, October 12, 1973 

Alderman Massey, on behalf of the Granville Street Transit 
Mall Committee, submitted the following report under date of 
October 12, 1973: 

" BACKGROUND 

At its meeting on July 17, 1973, Council approved the terms of 
reference for the conceptual design of the Granville Street Pedestrian 
Transitway and a maximum fee of $10,000 was approved. 

The conceptual design was presented by the Consultant to Council .it 
its meeting on September 25, 1973, together with a report of the Granville 
Street Planning Committee and the following recommendations of the Committee 
were approved: 

ee^li'a. . . . 
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Report of Granville Street 

"1. That the consultants. Bain, Burroughs & Hanson be required to 
provide the essential design elements that remain outstanding for 
firm approval by Council no later than October 16, 1973." 

"2. That Council instruct the Committee to negotiate with Bain, 
Burroughs & Hanson for their additional involvement beyond the 
present terms of reference and to report back on new terms of 
reference and costs." 

"11. That Council approve the financing of this project as set out 
in the report of the Director of Finance in the amount of $3,244,000 
(estimated Engineering Department costs) plus an additional $6,000 
for contingencies as required by the Committee. Total = $3,250,000". 

At the presentation Council asked where costs might possibly hp reduced 
and were told that reconsideration of the street lighting as well as the 
roadway design might achieve reductions. 

Council then resolved » 

"That where there are alternatives to the proposed capital expenditures, 
the Committee report back to the Council in connection therewith prior 
to that work being commenced." 

Your Conmittee has reviawed these matters with the consultant and 
reports as follows: 

ALTERNATIVES RESULTING IN COST REDUCTIONS 

On October 1, 1973, a meeting of the Granville Street Planning ConuTiLitee 
was held to frtiich a number of Granville Street merchants and property ownprs 
were invited, to study a model of the pedestrian transitway. Three alter- 
native methods of preparing the street for resurfacing were demonstrated: 

(1) Paving on top of existing asphalt. 

(2) Removing the layer of asphalt but leaving the underlying concrete 
roadbed . 

(3) Removing the concrete roadbed. 

The model revealed that alternative (1) wnuld roqnire .steps ;it crii.iin 
portions separating the sidewalk from the roadway and drainage In the < rtn < ! 
of the sidewalk. Alternative (2) required drainage in the centre ot i tie 
sidewalk. Alternative (3) permitted the most attractive treatment witti 
drainage into a gutter in the usual fashion but would be the most expensive 
and «x>uld create the most noise during removal of the concrete. 

It was generally agreed that having drainage in the sidewalk would 
be undesirable, particularly in freezing weather when the sidewalk could 
become icy. The merchants present felt the extra noise of Alternative (3) 
would be acceptable. 

After studying the alternatives the Consultant recommended and the 
Committee agreed that the best solution would be to remove the concrete 
roadbed (Alternative 3) except at intersections . This would permit the 
construction of sidewalks that would drain into the roadway in the usual 
fashion. This compromise would permit substantial savings. The effect 
would be a slightly raised roadway at the intersections relative to the 
rest of Granville Street. 

The review of street lighting resulted in the redesign of the street 
lights using available old Vancouver standards, adding tree lighting and 
plugs for decorations. The net effect of this also was a significant re- 
duction in cost. 
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BOARD Of ADMINIS TRATIOW^ D^PMTMEUt & OimR BEPORTS (cont 'd ) 

Report of Granville Street 
fransit Mall Coaaittee Ccont'd) 

ADDITIONAL INVOLVEMENT OF CONSULTANTS 

Having completed all elements of the conceptual design. Bain, Burroughs 
& Hanson should be retained to complete the detailed design for the mall. 
Such items as the selection of trees, determination of their exact location, 
precise design of tree surrounds and grates, the design and pattern of 
pavement and a great number of other elements are required. New terms of 
reference are set forth in Appendix 1 of this report. Corporation Counsel 
will prepare the necessary agreement if Council approves. 

The Committee recommends that Council approve a consultants fee ot 
$20,000 for the completion of the detailed design of the mall and for 
continued consultation and advice until the project's completion as follows: 


$15,000 - for consultant work listed in the terms of reference 

including sub-consultant work to date (i.e. G. Spratt & 
Associates; Landscaping). 

for future sub-consultants and design changes - subject 
to prior approval of each item by the Granville Street 
Planning Committee. 

Total (maximum) 


USE OF HOWE STREET DURING MALL CONSTRUCTION 

Pacific Centre have informed us that they will return 3 lanes of Howe 
Street to the City in December 1973 (before their agreed on deadline of 
March 197^) provided that there is sufficient good weather to waterproof 
the structure under the street. If adverse weather occurs during the entire 
intervening period a cover will have to be constructed over the work. This 
would cost about $25,000 and this amount is included in the revised cost 
estimates. Pacific Centre have offered to provide all materials. 

The Engineering Department and the Consultant have prepared the 
following revised cost estimate for the project based on the design re- 
visions noted abovet 

1. The total revised estimated capital cost of Phase I 

of this project is in the order of $ 2,792,000 * 

This cost is made up as follows: 

(a) Street work, including: 

(i) removal of existing roadbed. $ 210,000 

(ii) construction of transitway, curbs, 
new sidewalks, and treatment at 
intersections. 

(b) Survey 

(c) Renewal and/or relocation of service 
connections, hydrants, and provision 
of new services. 

(d) Additional drainage requirements 
(over and above sewer reconstruction) 

(e) "Pedestrian-scale" street lighting. 

(f) Trolley feeders and lines. 

(g) Traffic signals, street name signs, 
fire alarm and utility relocation. 

(h) Purchase and installation of trees 
plus miscellaneous planting. 


$ 5,000 - 


$20,000 - 


$ 725,000 

$ 4,000 

$ 150,000 

$ 150,000 

$ J20,000 

$ 300,000 

$ 100,000 

$ 107,000 
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B0iiog^t ^ Giritiiyitle Street 
<gr»iMiit Itall Cowiittee (cont'd) 


(i) 

Ornamental tree surrounds and vertical 
protective grilles. 

$ 

45,000 

( j) 

V. J ' 

Litter containers. 

$ 

11 ,000 

(k) 

Special equipment (for cleaning purposes) 

$ 

25,000 

(1) 

Special snow removal equipment. 

$ 

70,000 

(in) 

Additional staff (6 months only) 

$ 

25,000 

(n) 

Overtime charges. 

•? 

lU , uuu 

(o) 

Howe Street 

$ 

25,000 

(P) 

B.C. Hydro charges (temporary re-routing 
of transit during construction). 

$ 

50,000 


Total 

$ 

2,327,000 


Plus 20% Contingency 

$ 

465,000 


Estimated Capital Cost 

$ 

2,792,000 

Additional fee for Bain, Burroughs & Hanson. 

$ 

20,000 

Contingencies as required by the Committee. 

$ 

6,000 


TOTAL 

$ 

2,818,000 


* Based on 1973 dollars. 
Your Coflmlttee RECOmiENDS that: 


1. Council approve the terms of reference for the continued involve- 
ment of the Consultant as set out in Appendix I. 

2. Council approve the Consultants fee for completion of the detailed 
design in the amount of $15,000 plus an additional $5,000 for sub- 
consultants and design changes, the latter subject to prior approval 
by the Committee. 

3. Council approve appropriations being revised downward as per the 
Table of Costs above, including consultants fee and resulting in 
a reduction of $ A32,000 to \ new estimated total cost of 

$ 2,818,000. 

4. AdditiOM and adjustments to appropriations as per the 
above recommendations be made to the previously authorized 
source of funds. ** 

(appendices referred to above are 
on file in the City Clerk's Office) 

MOVED by Aid. Massey, 

THAT the Committee recommendations contained in the foregoing 
report be approved after the required adjustments have been made 
as a result of changing the cost estimate "Pedestrian-scale" 
street lighting $320,000 to read $355,000 where such appears 
in the report, and which results in a new estimated total cost 
of $2,853,000 rather than $2,818,000 set out in recommendation 3. 

- CARRIED 


(Alderman Rankin voted against the motion) 
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't&im m MMimsTRAtioii, department & oTHat ms^M fee»i4is %> 

D. DEPARTMENTAL REPORT 
October 12, 1973 

WORKS AND UTILITY MATTERS (October 12) 

The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Temporary Closure - 19th Avenue, Oak Street 

to Laurel Street 
CI. 2: Introduction of New Bus Service 
Cl . 3: Shredding, Recycling and Landfill Drainage 

and took action as follows: 

Clause 1; Temporary Closure 19th Avenue 

MOVED by Aid. Hardwick, 

THAT the recommendation of the City Engineer contained in 
this clause be approved . 

- CARRIED UNANIMOUSLY 

Clause 2: Introduction of New Bus Service 

MOVED by Aid. Hardwick, 

THAT the City Engineer's recommendations 1 to 5 inclusive 
contained in this clause be approved; 

FURTHER THAT, in respect of the proposed 49th - U.B.C. bus 
service, the Council express agreement with the officials that 
the service be routed via Cambie Street and this question of 
Cambie versus Granville routing be pursued at the Council level 
with the Bureau of Transit Services. 

- CARRIED 

(Alderman Pendakur voted against the motion) 

Clause 3; Shredding, Recycling and Landfill Drainage 

MOVED by Aid. Hardwick, 

THAT, in respect of P art "A" on the subject of Shredding, 
the City Engineer's recommendation contained in this clause, 
i.e. refuse shredding not be incorporated as part of the City's 
refuse disposal operation at the present time, be approved, 

- CARRIED UNANIMOUSLY 

In regard to Part "B" of this clause regarding Recycling, 
the City Engineer submitted the following for consideration: 

" (1) $20,000 be appropriated for initiation of Pilot No. 1 (City collection) 
(4 ponth duration) . 

(2) $7,500 be appropriated for initiation of Pilot No. 2 (Rccyclinp Dopot) 
(4 month duration). 

(3) $13,500 be appropriated for initiation of Pilot No. 2 (Recycling Depot) 
(12 month duration) . 

(^) If Council decides to proceed v;ith one of the above pilot 

irethods, the applicable amount of funds be approved in advance 
of the 1974 Revenue Rudpet, and authority be granted to bepin 
the project after January 1, 1974. 

(5) The raterial obtainer" fror the pilot nrojects To so?/' to 
a dealer selectee' by the City Enpineer. " 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REP ORTS (cout^d) 

1 , J : 

DEPARTMENTAL REPORT 
October 12, 1973 (cont'd) 

iremKS & UTILITY MATTERS (poaibM) 

Shred€tlig, Recycling 9iia^ Landfill ls^^%m,s^ (<iOtit*4 ) 

MOVED by Aid. Harcourt, 

THAT the City Engineer's recommendations 1, 3, 4 and 5 
set out above, be approved. 

- CARRIED 

(Alderman Marzari voted against the motion) 

MOVED by Aid. Harcourt, 

THAT, in respect of Part C of the clause regarding landfill 
drainage, the City Engineer's report be received. 

- CARRIED UNANIMOUSLY 

BUILDING & PLANNING MATTERS (October 12) 

The Council considered this report which contains three 
clauses identified as follows: 

Clause 1: Asian Art Museum: Possible Site 

Clause 2: Interim Control of Large Signs 

Clause 3: Rezoning Application S/S 1000 block Barclay 

and took action as follows: 

Clause 1: Asian Art Museum 
Possible Site 

MOVED by Aid. Pendakur, 

THAT the Council make a site available to the Asian Art 
Society immediately west of Building 14, being Site A on the 
plan submitted, subject to any release of the site being subject 
to the following: 

(a) approval of the Park Board 

(b) discussion with the Greater Vancouver 
Museums and Planetarium Association 

(deferred) 


MOVED by Aid. Harcourt, 

THAT this whole matter, including the motion of Alderman 
Pendakur, be deferred for one month pending a report from 
Alderman Volrich on the matter of a multi-cultural centre, 

- CARRIED UNANIMOUSLY 

Clause 2: Interim Control of Large Signs 

MOVED by Aid. Hardwick, 

THAT the recommendation of the Director of Planning and 
Civic Development, contained in this clause, be approved. 

- CARRIED UNANIMOUSLY 

Clause 3: Rezoning Application 
S/S 1000 block Barclay Street 


MOVED by Aid. Hardwick, 

THAT the recommendation of the Director of Planning and 
Civic Development that the reports of the Technical Planning 
Board and Vancouver City Planning Commission be received, and 
the application for rezoning be referred for the consideration 
of Council at a Public Hearing, be approved. 


- CARRIED UNANIMOUSLY 
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DEPARTMENT REPORT 
October 12, 1973 ^cont 'd > 

LICENSES AND CLAIMS MATTERS 
(October 12, 1973) 


Spaying Services and Population 
Control of Dogs 


After considering the report of the Corporation Counsel 
on the above subject, it was, 

MOVED by Aid. Bowers, 

THAT the Council approve a minimum fine of $15,00 and the 
Corporation Counsel be instructed to bring in the required 
amending by-law. 

- CARRIED 

(Aldermen Hardwick and Rankin voted against 
the motion) 

E, Report of Standing Committee on 

Social Services, September 27, 1973 

The Council considered the report of the Standing Committee 
on Social Services dated September 27, 1973, which contains 
three clauses identified as follows; 

Clause 1: Control of Crime, Downtown Eastside 
Clause 2: Grant Request - John Howard Society, 

Sibling Project 
Clause 3: Grant Request - False Creek Little League 

and took action as follows: 

Clause 1; Control of Crime, Downtown Eastside 
MOVED by Aid. Rankin, 

(i) THAT recommendation "A" of the Committee be approved; 


(ii) THAT recommendation "B" of the Committee be approved after 
being changed to read as follows: 

"That Council instruct the Chief License Inspector 
to report to Council any store, where evidence is 
found that they are selling alcohol based vanilla 
flavourings, extracts or inhalants to juveniles"; 

(iii) THAT recommendation "C" of the Committee be approved after 
being changed to read as follows : 

"That Council strongly urge the Federal Department 
of Justice to include the carrying of full scale 
imitation guns as an offence under the Criminal 
Code" 

(iv) THAT recommendation "p'| of the Committee be approved ; 
(v) THAT recommendation "E" be approved. 

- CARRIED UNANIMOUSLY 
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POARg OF ADMINISTRApOI^,. J3EFARTMEKT & OTHER REPORTS (cont'd) 

Report of Standing Committee on 
Social Services, September 27 (cont'd) 

Clause 2: Grant Request, John Howard Society: 
Sibling Project 

MOVED by Aid. Rankin, 

THAT the recommendations of the Committee in this clause 
be approved and a grant in the amount of $4,380 be approved 
accordingly to the John Howard Society. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 


Clause 3: Grant Request: 

False Creek Little League 


MOVED by Aid. Rankin, 

THAT the information of the Committee in this clause be 
received . 


- CARRIED UNANIMOUSLY 


F. Report of Standing Committee on 
Social Services, October 4, 1973 


The Council considered this report which contains five 
clauses identified as follows: 


CI. 1: Mental Patients Association Residence 

1745 West 11th Avenue 
CI. 2: Spring Street Project, Evaluation Research 
CI. 3: Crisis Centre - Post Partum Counselling Programme 
CI. 4: Grant Request - False Creek Little League 
CI. 5: Coordination of Day Care 


The Council took action as follows: 


Clause 1: Mental Patients Association Residence 
Development Permit Application #60352 

In connection with this clause, the Board of Administration, 
under date of October 15, 1973, submitted an information report 
from the Director of Planning and Civic Development. 

The Council was informed the Committee arrived at a tie 
vote on two recommendations in dealing with the matter. 

MOVED by Aid. Rankin, 

THAT the Mental Patients Association be issued a development 
permit for the operation of the residence at 1745 West 11th Avenue, 
as a boarding house, subject to normal conditions. 

- CARRIED UNANIMOUSLY 

Clause 2: Spring Street Project: Evaluation Research 

MOVED by Aid. Rankin, 

THAT the Committee's recommendations contained in this 
clause be approved. 

- CARRIED UNANIMOUSLY 
Clause 3: Crisis Centre - Post Partum Counselling Programme 


MOVED by Aid. Rankin, 

THAT the Committee's recommendations A, B, C, D and E 
contained in this clause be approved. 


- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION, DEPARTMEHf fe OTHER REPORTS (cORt M) 

Report of Standing Cominittee 

on Social Services, October 4, 1973 (coatM) 

Clause 4: Grant Request: False Creek 
Little League 


MOVED by Aid, Rankin, 

THAT Committee's recommendations "A" and "B" in this clause 
be approved . 

- CARRIED BY THE 
REQUIRED MAJORITY 

(Alderman Bowers voted against the motion) 

Clause 5; Coordination of Day Care 

MOVED by Aid. Rankin, 

THAT the information of the Committee contained in this 
clause be received. 


- CARRIED UNANIMOUSLY 


The Council recessed at approximately 4:00 p.m., and following 
an 'In Camera' meeting in the Mayor's Office, reconvened in 
open session at 4:30 p.m., with the same members present. 


BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

G. Report of Standing Committee on 
Waterfront Si Environment 
October 4, 1973 

The Council considered this report which contains four 
clauses identified as follows: 

CI. 1: Development Proposals for the Fishermans Wharf 
CI. 2: Development Permit Applications: 

(a) Norpak Fisheries 

(b) B.C. Sugar Refinery 

(c) P.S. LeMare, Architect 

(d) Air West Airlines Limited 
CI. 3: Communication Town Group Limited 

CI. 4: Information Report on Helicopter Noise 

The Council took action as follows: 

Clause 1: Development Proposals for the 
Fishermans Wharf 

MOVED by Al^ . Pendakur, 

THAT thfe Committee's recommendations in this clause be 
approved after changing the deadline date shown in recommendation 
(i) for the receipt of proposals from December 15, 1973 to 
January 15, 1974. 

- CARRIED UNANIMOUSLY 
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ft^fpoft of standing Committee on 
Waterfront & Environment 
October 4, 1&73 (cont'd) 

Clause 2: Development Permit Applications 

MOVED by Aid, Pendakur, 

THAT the Committee's recommendations (a), (b) , (c) and (d) 
contained in this clause, be approved, n\T,-oTT?-n 

(Alderman Massey was excused from voting with regard to Committee 
recommendation (c) re development permit application #64226 (North 
foot of Cardero Street) , being an interested party) 

Clauses 3 and 4 

MOVED by Aid. Pendakur, 

THAT the information submitted by the Standing Committee in 
respect of Clauses 3 and 4 of the report be received, 

- CARRIED UNANIMOUSLY 

H. Report of Official Traffic Commission 
October 3, 1973 

The Council considered this report of the Official Traffic 
Commission, which contains clauses identified as follows: 

Clause l:(a) Synchronised Pedestrian Controlled Light at 
49th Avenue, Frontenac or Arlington Streets 
(b) Tyne Street Pavement Width 
Clause 2: Traffic Problem in Kitsilano 

Clause 3: Pedestrian Safety - King Edward and Oak Street 

Clause 4: Traffic Dispersal from P.N.E. Exits 

Clause 5: School Crosswalks on Multi-lane Streets 

Clause 6: Vancouver Police Department: Administration 

Traffic Accident and Enforcement Summary Report 

The Council took action as follows: 

MOVED by Aid, Marzari , 

THAT the Commission's recommendations in clauses 1 (a) and 

(b) , 2, 3, 4, and 6 be approved and the information submitted 

by the Commission in Clause 5 be received, 
^ - CARRIED UNANIMOUSLY 

I. Report of Vehicles for 

Hire Board, October 12, 1973 

Alderman Rankin, as Chairman of the Vehicles for Hire Board, 
submitted the following report under date of October 12. 1973, 
on the matter of "Auto Towing Contract": 

" The City of Vancouver has for many years followed the policy 
of providing, through the Street and Traffic By-law, the pro- 
hibition of parking between certain hours of the day on certain 
days i.e. the 7-9 and /f-6 zones. To police these the City 
has utilized the technique of towing away the offending vehicle 
and lettirg the tew and impoundment fee be the penalty for 
contravening the Street and Traffic By-law by being parked in 
one of these time-limit zones. 

The City has, since 1946 at least, had a private contract 
with a firm to provide this tow-away service, the contract stating 
the tow and impounding fee and other conditions relating to 
the towing of any vehicle contravening the time limits. 

This contract has usually carried other conditions 
for the towing of City-owned vehicles, i.e. City vehicles out, 
on duty which break down and must be transferred to a repair 
point. This part of the contract is a minor source of rovonue 
for the contractor but docs provide the City with this service 
on a suitable basis. 

The present contract for the towing away of illegally pai-ked 
vehicles in the time- restricted zones c^xpires on December 3, -197S 
and Council on September 5, 1973 was advised that the 
Administration was going to proceed with the tender call and 
did Council wish to consider any changes. At that meeting 
Council passed the following: O0ttv a- ■ 
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"THAT zhe matter of the City of Vancouver Auto 
Towing Service be referred to the Vehicles for 
Hire Board vdth the suggestion that the Board 
examine the matter of dividing the City into areas 
for this towing service and that the Vehicles for 
Hire Board report back to Council as soon as 
possible. " 

The Board, in compliance with this instruction of Council, 
invited every licensed tov^-truck operator in the City of 
Vancouver to meet with the Board to discuss the matter of 
zones andmeetwith those interested on Thursday, October 11, 
1973 at 7.30 p.m. 

For the information of Council, attached is a full list of 
the licensees as of October 10, 1973. 

Five licensees submitted orally: Buster's Auto Towing Services 
Limited, Wid's Towing, Jim Cunningham Services Limited, Mr. John 
Ctordon and Mr. L.H. Chan. Local 31 of the Western Conference of 
T«amster3 also submitted orally to the Board. 

Buster's submission suggested that dividing the City into 
Bones would increase the cost to the public, would be inefficient 
from the point of view of the contractas, would entail greater 
police staff costs, would be confusing to the public in terms 
of recovering their impounded vehicles and might initiate labour 
problems i.e. one company being union, one company being non- 
union. The company spokesman said that their firm was not 
interested in having only part of the City. 

Wid's Towing, represented by Mr. C.W. Dickison, submitted 
that the contract should be split into two or three areas; the 
splitting would be of benefit to the public as competition 
would be introduced and might reduce cost, it would not be a 
problem to direct people to the correct impounding area; all 
bidders should be required to pay union wages; they support 
the concept of two or three separate zones, and would be able to 
meet contract requirements as to the number of vehicles if 
awarded the contract by contracting with other lease operators 
or adding more company-owned equipment. 

Jim Cunningham Service Ltd., through its spokesman, suggested 
there was need for more "service" to cope with the increase in 
the number of motor vehicles on the city streets and the number 
of motor vehicle accidents on the street; the company holding 
the contract should be based throughout the city or throughout 
the zone, if zones were determined, which would provide faster 
"service" under the contract which would result in less police 
time being consumed in accident work; the company would be 
prepared to pay union rates; there should be a standard rate, 
suggested the use of a "master list" for the whole city and that 
the major concern of the contractor should be conserving the 
time of the Police Department and speeding the rush traffic. 

Mr. L.H. Chan, doing business as Buster's Auto Towing 
as a lease operator, spoke on behalf of himself and the other 
lease operators working with Buster's Auto Towing; he objected 
to non-union contracts and spoke in support of the position 
put forward by Buster's. 

Mr. John Gordon, another lease operator with Buster's, 
spoke generally in support of the positions of Mr. Chan and 
Buster' s. 

Mr. Lee Morley, the business agent. Local 31, Western 
Conference of Teamsters and Mr. N. Gillan, organiser for 
the Western Conference of Teamsters, advised the Board that 
they felt the City should have a union contract clause as a 
condition in this towing contract. They advised the Board 
that they represented the union which negotiated with the only 
two \mion-organised towing companies, Buster's and Wid's. 

The Union's spokesmen also advised the Board that they 
had not received complaints on the matter of Buster's operation 
iinder the present contract. 
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BOARD OF ADMIKISTRATIOy, DEPARTMENT & OTHER REPORTS (cont*d) 

Report of Vehicles for Hire 
Board dated October 12(cont'd ) 

The representative of the Chief Constable present at this 
meeting, upon request, advised that he had heard of no cause 
for complaint about the present contractor, Buster's, through 
the Police Department and that the two- zone system would be 
feasible from a police administration point of view, however 
three or four zones, he suggested, would give rise to problems. 

The licensees were then asked by the Board what would be 
an economic division of the present city, bearing in mind that 
too small a zone would not provide sufficient income for a 
towing contractor. Wid's Towing and Cunningham Services Ltd. 
felt that a division into three zones would probably provide 
sufficient business with the zones being roughly as follows: 


- 1st Avenue North to Burrard Inlet 

- 1st Avenue South to 41st Avenue 

- i+lst Avenue South to the City boundaries 

The Board then generally discussed the information which 
had been orally presented and reviewed the previous towing 
contract vrtiich had divided the City into two zones. The Board 
noted that when that contract was called there were different 
rates for the two zones and the Council of the day instructed 
the Board of Administration to meet with the bidders to remove 
this apparent anomaly. This was done and the City^wide area 
contracted to two separate operators with both charging 
exactly the same rates for towing and impoundments. The Board 
also considered the matter of increased costs which might result 
from dividing the City up into zones and the possibility also of 
reduction in the efficiency of removing vehicles from City 
streets and the minor but definite increase in administrative 
costs vvhich would have to be borne either by the Police 
Department or other City staff operations. 

The Board noted that a response to their request for 
information and evidence which could be used as the basis for 
a recommendation to Council had not been forthcoming and the 
Board's decision upon any recommendation would require some 
qualifications. As a result of further general discussion the 
Vehicles for Hire Board submits for the CONSIDERATION of 
Council the following: 

THAT if Council instruct that the City be divided 

into more than one zone for the awarding of the 

Auto Towing Contract, it bear in mind the problems 

previously experienced with different rates in the 

different zones and that the Chief Constable be asked 

to advise on the establishment of zone boundaries 

after consultation with Buster's, Wid's and Cunninghams, and 

THAT Council consider maintaining the City as a one- 
zone area for this contract in view of the problems 
inherent in zone contracts for auto towing.* 


MOVED by Aid. Rankin, 

THAT the Council maintain the City as a one-zone area 
for this contract in view of the problems inherent in zone 
contracts for auto towing. 


- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont 'jl) 

J. Report on Composition and Functions 
of the Official Traffic Commission 
dated October 1, 1973 


Alderman Marzari, as Chairman of the Official Traffic 
Commission, submitted the following report under date of 
October 1, 1973, on the composition and functions of the 
Official Traffic Commission: 

"The Official Traffic Commission was established by- 
resolution of Council on June if, 1929. Its duties as 
constituted at that time were: 

1. To investigate and report to Council 
on all matters pertaining to traffic 
on City Streets, and the best methods 
. of regulation and control. 

,2. To prepare by-lav;s and amendments 
necessary to control traffic and 
recommend Charter amendments necessary. 

3. To collect information from other cities 
relative to traffic control and supply 
literature dealing with traffic and 

safety measures. ; 

4. Such other purposes as may be referred 
for consideration by Council, Police *" 
Commission or other responsible public 
organization. 

These functions have not changed much in the i+if-year 
history of the Commission.* The Engineering Department 
has taken on a greater responsibility to deal with 
relatively small matters (loading zones, parking time 
limits) which grew so large that dealing with them 
through the Traffic Commission tended to take up the 
Commission's time to the exclusion of more important 
traffic matters. It is the Engineering Department's 
policy to report to the Official Traffic Commission 
(1) on any matter of importance, (2) on smaller items 
as and when they are involved with a contentious issue 
and (3) on matters which are of special interest to 
Council . 

The functions as delineated for the Commission are still 
valid. On reading over previous Commission minutes, I 
might say that, although the Coinmissirn has been most 
efficient in advising Council on trafllc matters, there 
has been very limited effort in the area of accident 
prevention. The co-ordination which should exist 
between enforcement, education and engineering skills 
has been loosely tackled by the Commission but never 
given more than cursory attention. The Commission has 
very much been involved with putting up signals and 
curbing streets but' has had little chance to become 
Involved with the latter three of its functions as were 
outlined in 1929. 


* On Tlarch 1, 1962, Council adopted a further resolution 
which further defined the role of the Commission which 
did not substantially alter its function (See Appendix). 


The reason for this probably lies in the fact that the 
Commission is very much a technical body and not a 
Cormiiission at all. The duties have not changed since 
1929 and neither has the membership. The constitution . 
of the Commission is as follows: 

Two Aldermen appointed annually 

One Commissioner 

Corporation Counsel 

City Engineer 

Chief Constable 

City Prosecutor 

and in an advisory capacity the following bodies are also 
represented : 
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Board of School Trustees 
Vancouver Traffic & Safety Council 
B.C. Automobile Association 

Over the years, a few changes have been made. A B.C. 
Hydro Safety Officer, the Vancouver Parent-Teacher 
Council and a School Board member have been added 
(the first two advisory and the latter voting) . 

In practice, what happens is that the Engineer's Department 
and the Police Department generally make recommendations 
on the basis of studies or reports that they themselves 
have done, the Commission weighs the evidence with the 
information brought forv;ard by petitioning residents 
and then the vote is taken. The advisory bodies very 
rarely speak up since they have no voice when voting 
time comes around. The advantages of having a body 
with three elected officials and five city staff ar'fe 
rather limited at this point in time. As a good nuts 
and bolts organization that investigates and reports 
to Council, the Official Traffic Commission could 
&tand as another Technical Planning Board consisting 
of staff alone. However, if the Commission is to take 
more seriously its responsibility to deal with local 
concerns and traffic problems as perceived by people 
who face them day-to-day, then it would seem apparent 
that the constitution of the Commission should be changed 
to turn it into a lay body. The advantages of this action 
would be that : 

a) The city staff could then resume a more 
realistic role of resource ceople and 
report v»Titers. Staff should not be 
expected to take the responsibility of 
voting on their own reports. This is 
not fair to them nor to the people in 
the community that they consult with. 

b) It would encourage volunteer effort on 
the part of various bodies involved 
with safety education in the city to 
take an active part in determining 
traffic and safety policies. 

c) It would better co-ordinate education, 
enforcement and engineering concerns 
with the time and energy required to 
do so. 

ALTERNATIVE STRUCTURES 

1. Keep it as It is - in which case the 
Commission operates largely as it docs 
now with limited time and energy devoted 
towards prevention but providing a good 

"* technical service. If tlv~s decision is 

endorsed, then I v/ould suggest that it 
become a structure somewhat like the 
Technical Planning Board with one ' 
elected observer. 

2. To incorporate into the Commission tlic 
membership v/hich are presently advisory - 
Vancouver Traffic & Safety Council, B.C. 
Automobile Association, B.C. Hydro Safety 
Office and the Vancouver Parent-Teacher 
Council. At the same time, the City 
Prosecutor, Chief Constable, City Engineer, 
Corporation Counsel and the Commissioner's 
office should withdrav/ from the voting role 
and attend, on call, as resource or reference 
personnel much the same as staff attends City 
Planning Commission or Committees of Council. 


cont'd. 
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3. To recognize the value of involvement from 
local communities in Vancouver and a'ppoint 
people from different areas of the city to 
the Commission to represent their area. 
This could be accomplished through the 
Parent-Teacher Councils which might be 
requested to bring forth people from five 
or six geographic areas. 

My own recommendat' on would be that Council follow the second 
alternative.* The rationale be'ng that, if the Traffic Com- 
mission is to deal with the overall policy of pedestrian/ 
driver safety, then we should have representation from those 
organizations w5.thin the city which deal with motor vehicle 
and pedestrian safety at the present time. Moreover, there 
Vfould be some form of consistency of membership and a" smooth 
transition to a new voting arrangement rather than a total 
restructuring of the Traffic Commission. This might happen 
with a restructuring of the electoral process. 

The important thing to be observed is that the Commission, 
operating as a lay commission with elected officials on it, 
would be in a better position to develop program-ncs, collect 
information from other cities, develop a traffic and safety 
programme, recommend Charter amendments or By-law amendments 
and Official Traffic Commission making roconimendations on 
every loading bay, stop sign and parking zone. In 1929, the 
membership of the Official Traffic Coimnission was perhaps 
appropriate. In 1973, however, there are other considerations 
in dealing with traffic problems and their solutions v/hich 
should be looked at from more than an engineering/enforcement 
point of viev;. The Engineers concur with this viewpoint. 
Recognition has to be given to local community groups and 
their analyses must also be taken into consideration as the 
city proceeds about its business of allocating sig^is, signals 
and programjiics . The Traffic Conmiission ' s membership should 
reflect this change and should be appoin' ed by Council as a 
political body of elected representatives and lay people in 
order that the sometimes conflicting evidence coming from 
engineering reports on the one hand, and people's sense of 
what is good for their community on the other, may be pro- 
perly adjudicated. " 

MOVED by Aid. Marzari , 

THAT the Official Traffic Commission membership be 
restructured as follows: 

2 Aldermen appointed annually 

1 representative of the School Board 

1 representative from the following organizations: 

Vancouver Traffic and Safety Council 
B.C. Automobile Association 
B.C. Hydro Safety Office 
Vancouver Parent-Teacher Council 

with power to add 

The related City officials to be available to the 
Commission in an advisory capacity. 

(deferred) 

MOVED by Aid. Harcourt, 

THAT this report of the Chairman of the Official Traffic 
Commission be received and deferred for consideration at the 
next Council meeting; 

FURTHER THAT in the meantime a copy of the report of the 
Assistant City Engineer - Traffic and Transportation, addressed 
to Alderman Marzari commenting on the matter, be furnished to 
each member of the Council . 


- CARRIED UNANIMOUSLY 
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BOARD OF AEMINISTRATION, DEPARTMENT & OTHER REPORTS (cont ^d ) 

K. Report of Standing Committee on 
Finance and Administration 
October 4, 1973 


MOVED by Aid, Bowers, 

THAT the recommendation of the Committee contained in 

this report in respect of Personnel Services Department - 
Review of Operations, be approved. ' 

- CARRIED UNANIMOUSLY 

L. International Film Festival: 
Odessa, U.S.S.R. 


The Mayor advised, by communication dated October 16, 1973, 
that the City of Odessa, U.S.S.R., has requested Vancouver 
participate in their International Film Festival being held 
December 1 to 10, 1973, Vancouver being a sister city of 
Odessa . 

The Mayor advised the Greater Vancouver Visitors and 
Convention Bureau is able to supply a film "Vancouver - Gatjeway 
to Canada" which the Bureau feels will be satisfactory. The 
cost .would be $150.00, plus air freight. 

MOVED by Aid. Hardwick, 

THAT arrangements be made to forward this particular film 
to the City of Odessa, U.S.S.R. and the cost of $150.00 plus 
air freight, be approved therefor. 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Hardwick, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Gibson, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 

BY-LAWS 

1. BY-LAW TO AMEND BY-LAW No. 4723, BEING 
AN AMENDMENT TO ZONING AND DEVELOPMENT 
BY-LAW No. 3575 (Roof Signs) 


MOVED by Aid. Hardwick, 
SECONDED by Aid. Gibson, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

I 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Gibson, 

THAT the By-law be given second and third readings and the 

Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

The By-law was deemed read accordingly. 


BY-LAWS (coiit 'd ) 

2. BY-LAW TO AMEND BY-LAW No. 4702 
BEING THE BUILDING BY-Law 
(minor amendments) 


MOVED by Aid. Massey, 
SECONDED by Aid. Gibson, 

THAT the By-law be introduced and read a first time. 


- CARRIED UNANIMOUSLY 


The By-law was read a firs 
declared the By-rlaw open for di 

There being no amendments, 


t time and the Presiding Officer 
scussion and amendments. 

it was 


MOVED by Aid. Massey, 
SECONDED by Aid. Gibson, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

The By-law was deemed read accordingly. ~ CARRIED UNANIMOUSLY 

3. BY-LAW TO CREATE THE "VANCOUVER 
HERITAGE ADVISORY BOARD" 


MOVED by Aid. Hardwick, 
SECONDED by Aid. Gibson, 

THAT the By-law be introduced and read a first time. 


- CARRIED UNANIMOUSLY 


The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 


There being no amendments, it was 


MOVED by Aid. Hardwick, 
SECONDED by Aid. Gibson, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law, 

^. , - CARRIED UNANIMOUSLY 

The By-law was deemed read accordingly. 

MOTIONS 


Housing Including Regional Lands 


At the last meeting. Alderman Harcourt submitted a motion 

with respect to housing, including; regional lands. After being 

changed with the permission of Council, the motion was seconded 

this day by Alderman Pendakur and presented as follows: 


MOVED by Aid. Harcourt, 
SECONDED by Aid. Pendakur, 

THAT Vancouver City Council request an immediate meeting 
with the Premier of British Columbia, the Minister of Municipal 
Affairs and the Minister of Housing, and urge that; 

(a) the Province of British Columbia take whatever steps are 
necessary to ensure that thousands of acres of the 
publicly-owned non-agricultural land in the Greater 
Vancouver region, be made available for residential 
development, including specific zoning for single family 
housing at higher densities than the traditional single 
family detached house, e.g. town housing, zero lot line 
subdivisions, mobile home parks; 
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(b) the provincial government establish and enforce a 
60-day limit on processing time for a subdivision 
plan to be dealt with, with a 30-day extension only 
at the request of a Minister; 

(c) the provincial government enter immediately into an agree-^ 
ment with Central Mortgage and Housing Corporation to 
obtain federal funding for Neighbourhood Improvement 
Programs, in order to expedite Vancouver's request for 
funding of specific neighbourhoods. 

(d) the provincial government take steps to increase the 
supply of rental housing by 


(1) 


making decisions immediately regarding the 
Landlord and Tenant Act; 


(2) 


in cooperation with CMHC, building a large supply 
of moderate cost housing in the region. 


The motion was put and , 


- CARRIED UNANIMOUSLY 


ENQUIRIES AND OTHER MATTERS 


Alderman Gibson - 
Ambulance Service 


advised that, pursuant to Council's 
instructions, he had discussed with 
the Provincial Minister of Health the 
matter of relieving the City of 
Vancouver from provision of ambulance 
service as now being provided^ The 

Alderman advised that he has been 
informed by the Minister a study of 
ambulance service is being made 
throughout the Province; therefore 
he is unable to give a considered reply 
to the City's request as yet. 


The Council adjourned at approximately 5:30 p.m. 


The foregoing are Minutes of the Regular Council meeting of 
October 16, 1973. adopted on October 23._LaJ3. 
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WORKS & UTILITY MATTERS 


RECOMMENDATION ; 

1. Local Improvements by "Petition " 
FIRST STEP 

The Deputy City Engineer reports as follows: 

"Petitions for - Pavement and Curbs 

- Pavement & Curbs, Local Residential 

- Lane Pavements, Higher Zone 

- Lane Pavements, Residential Standard 

- P.O. Concrete Sidewalks 

- P.C. Concrete Sidewalks on School Collector Streets 

sufficiently signed by affected property owners have been forwarded to me by 
the City Clerk. As required by the Local Improvement Procedure By-Law, I 
have to advise that it is feasible, and desirable to undertake the projects 
as Local Improvements. 

The projects are shown on the attached schedule dated October 5, 1973. 

The City's share of these improvements is available in the 1973 Streets 
Capital Budget." 

SECOND STEP 

The Director of Finance submits the following report on the financial 
arrangements I 

"In accordance with the provisions of the Local Improvement Procedure 
By-Law, I am submitting the Deputy City Engineer's report dated October 5, 1973. 

The estimated total cost of these improvements is $1,^82,745. and the City's 
share of the cost is $927,566. 

I have to report that the necessary financial arrangements can be made 
to carry out this work. " 

Your Board has decided that it is desirable to undertake the projects 
referred to and RECOMMENDS that: 

(1) The reports of the Deputy City Engineer and the Director of Finance 
be adopted together with the details of the Second Step Report on 
file in the City Clerk's Office. 

(2) The following streets be designated as School Collector Streets for the 
purposes of Part I of the Local Improvement Procedure By-Law. 

-w 49th Avenue, Lanark Street to Dumfries Street. 

« Penticton Street, 23rd Avenue to the Lane North of 23rd Avenue. 
— Arlington Street, Champlain Crescent (formerly Tyne Street) to 
a point approx. 800* south of 49th Avenue. 

(3) The City-owned parcels shown on the list attached to the detailed Second 
Step Report for the Local Improvement projects be declared assessable. 

(4) The Court of Revision for projects listed in the attached schedule dated 
October 5, 1973, be held at 7:30 p.m. on Thursday, November 29, 1973. 


FOR COUNCIL ACTION SEE PAGE(S).._£^» I 
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HARBOURS AND PARKS MATTERS 


RECOMMENDATION 


1, Kerrisdale Arena Renovations 

Your Board has received the following report from the Director of 

Finance: 

"Board of Parks and Public Recreation at their meeting of September 10, 
1973, passed the following resolution: 

' KERRISDALE ARENA RENOVATIONS 

Board members discussed a memo dated September 6 prepared 
by the Superintendent giving total revised estimated re- 
novation costs of the Kerrisdale Arena. 

It was regularly moved and seconded, 

RESOLVED: That the Board request City Council 
to approve an additional $252,348 
of Five Year Plan Capital Funds from 
the Board's Community Services Centre 
extensions and improvements account 
for the additional work. 

-- Carried. 

It was noted that the Board has made an application to the 
Provincial Community Recreation Facilities Fund for a 1/3 
grant of the total capital cost of the renovation and re- 
placement work. 

It was regularly moved and seconded, 

RESOLVED: That because of the need for action, the Board's 
consultants be authorized to invite "upset prices" 
from three contractors and work on a time and 
material basis for the necessary electrical work. 

-- Carried ..." 

An analysis of the data from the Parks Board indicates that the $252,348. 

additional cost results from additional electrical work of $209,500 plus 
miscellaneous non electrical items of $72,300 less $29,452 left over from the 
original $200,000. I have reviewed this matter of the electrical work with the 
Assistant City Engineer (Electrical) and he states that in his opinion three items 
should be deferred and not done until some later date. These three items add 
up to $48,800 and would reduce the $252,348 to $203,548. 

The original $200,000 approved by Council for the renovations was provided 
from the Five Year Plan Capital funds, Correnunity Services Centre category. 

It is noted from the Parks Board report of September 10th, 1973 that the 
Park Board has applied to the Provincial Government for a 1/3 grant on the cost 
of renovations. 

I RECOMMEND 

1. That Council approve a further allocation of $203,548 from the 
1971-75 Five Year Plan Community Services Centre category for 

the purpose of further renovations to the Kerrisdale Arena. 

2. That if the grant is forthcoming from the Provincial Community 
Recreation Facilities fund that it be used to reduce the above 
Capita "Plan funds." 

Your Board recommends Council approval of the recommendations of the 
Director of Finance. 


FOR LQuU3i ACTiCM SEE PAGE(S) I2 j 
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FINANCE MATTERS 

RECOMMENDATION 

1. Investment Matters - (Various Funds) - August , 1973 


(FINANCE - 1) 
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(a) 
Date 


(a) Security Transactions during the month of August, 1973 

(b) Summary of Securities held by the General and Capital Accounts. 

GENERAL AND CAPITAL ACCOUNT TRANSACTIONS (PURCHASES) 
Type of Security 


Maturity 
Date 


Maturity 
Value 


Cost 


Term Annual 
Days Yield % 


Date 


Chartered Bank Deposit Receipts and Government Notes 


1 

Bank of Montreal 

Oct. 1/73 

$3,342,741.78 

$3,300,000.00 

61 

7 

75 

1 

Mercantile Bank of Can. 

Aug. 20/73 

2,272.310.90 

2,263,802.72 

19 

7 

22 

6 

Bank of Montreal 

Aug. 15/73 

1,502,674.11 

1 ,500,000.00 

9 

7 

23 

7 

Royal Bank of Canada 

Aug. 15/73 

1 ,492,220.20 

1 ,489,836.46 

8 

7 

30 

10 

Bank of Nova Scotia 

Aug. 31/73 

997,143.00 

992,910.00 

21 

7 

41 

15 

Bank of Montreal 

Aug. 20/73 

999,636.00 

998.637.00 

5 

7 

30 

15 

Bank of Montreal 

Aug. 16/73 

500,000.00 

499,900.00 

1 

7 

30 

15 

Mercantile Bank of Can. 

Sept. 14/73 

2,012,821 .92 

2,000,000.00 

30 

7. 

80 

16 

Bank of Montreal 

Aug. 17/73 

1 ,500,236.30 

1 ,500,000.00 

1 

5. 

75 

17 

Toronto Dominion Bank 

Jan. 31/74 

1 ,039,164.93 

1 ,000,000.00 

167 

8. 

56 

20 

Bank of Montreal 

Aug. 21/73 

1 ,500,236.30 

1 ,500,000.00 

1 

5. 

75 

21 

Mercantile Baflfc."(^ J^miUi 

Sept. 28/73 3,025,298.63 

3,000,000.00 

38 

8.10 

23 

Imnat Limited 

Sept. 14/73 

1 ,497,983.00 

1 ,490,683.00 

22 

8. 

125 

24 

Bank of Montreal 

■ Aug. 27/73 

500,236.30 

500,000.00 

3 

5. 

75 

31 

Bank of Montreal 

Sept. 4/73 

795,421.60 

794,744.00 

4 

7. 

78 

31 

Bank of Nova Scotia 

Sept. 7/73 

696,269.98 

695,226.00 

7 

7. 

83 



$23,674,394.95 $23,525,739.18 





GENERAL AND CAPITAL ACCOUNT TRANSACTIONS (SALES) 


Type of Security 


Maturity 
Date 


Maturity 
Value Price 


Term Annual 
Cost Yrs/Mos Yield 


Aug. 10 


Date 


Date 


B.C. Hydro & Power Auth. 
6% Parities / 


Aug. 15/77 $840,000.00 $100.03 $840,252.00. 4/0 5.99 


/ Sold in order to acqwire other investments with higher yields, 


Sale of Bank Discount Notes by Sinking Fund to General Account 
Type of Security Maturity Maturity Cost 


Maturity 
Date 


Maturity 
Value 


Term Annual 
Days Yield % 


Aug. 15 Banque Can. Nationale * June 3/74 $2.000.000.00 $ 1 .881 .538.35 292 7.87 

* Sold by Sinking Fund in order to acquire direct issue of 
local improvement debentures 


Sinking Fund Transactions (Purchases ) 
Type of Security 


Maturity 
Date 


Maturity 
Value Price 


Term Annual 
Cost Days Yields 


Aug. 15 City of Vancouver 8% # Aug. 15/93 $2,000,000.00 $100.00 $ 2,000,000.00 20/G 8.00 
# Direct issue of local improvement debenture to Sinking Fund 

Cemetery Perpetual Maintenance Fund Transactions (Purchases) 


Maturity 
Date 


Maturity 
Value 


Term Annual 

Date Type of Security Date Value Price Cost Days Yield! 

Aug. 30 City of Vancouver 6% June 15/80 $ 2,000.00 $85.00 $1 ^700. 00 6/10 9.00 
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(b) SUMMARY OF SECURITIES HELD AS AT AUGUST 31, 1973 

GENERAL AND CAPITAL ACCOUNTS ONLY 

Type of Security Par or Maturity Value Cash or Book Value 

Short Term 

Chartered Banks Deposit 
Receipts and Government Notes $ 69.983.827.54 $68,246.956.15 


Medium Term 

B.C. Hydro & Power Authority 7% 
Parity Bonds due Sept. 1/75 $ 398.000.00 $ 401 ,525.59 


RECOMMENDATION 

Recommended by your Board that the report of the Director of Finance on 
Investment Matters (Various Funds) for August, 1973 be confirnned. 

2. Additional Staff: 

Temporary, Part-Time Program Evaluation Consultant 
Health Department 


The Medical Health Officer reports as follows: 

"In recent years governments and service agencies, increasingly aware of the 
escalating cost of Health and social services, have acknowledged the need to develop 
an improved data base to support program priority setting, planning and evaluation. 
The Health Department has found the lack of information particularly frustrating. 

In 1973 Dr. Rita Bakan, the Psychologist III who has particular interest in 
the su_ject of program evaluation and being an experienced researcher, was approached 
to undertake 'the preparation of a grant request to the Department of National Health 
and Welfare to provide funds for additional staff for this Department for a period of 
three years to develop a Community Health Information System utilizing data already 
available, although unorganized, as well as generating additional information about 
the health status and needs of the citizens of Vancouver. Dr. Bakan, despite the 
fact she was carrying a full work load as Psychologist III and Chairman of our Research 
and Evaluation Committee, agreed to undertake this task. 

In April of this year the request for more than $100,000 over three years was 
submitted to Ottawa. In August the Federal Department replied indicating its 
interest in our proposal but stating it could not approve a grant until greater 
detail of the methods of information generation and gathering were worked out. At 
the present time this Department does not have a staff member available with the time, 
knowledge and skill to undertake the rewriting of a submission for a grant. 
Unfortunately, Dr. Bakan resigned shortly after submission of the original proposal. 
However, she has indicated that she is available as a consultant in the preparation 
of a more detailed proposal. 

In view of the immediate and long-range importance and usefulness to the City 
and this Department of a Community Health Information System, it is requested that 
City Council authorize establishing a temporary, part-time position of Program 
Evaluation Consultant. It is recommended Dr. Bakan be engaged to undertake this 
assignment, working an estimated two days per week from the date of approval until 
June 30, 1974. During this period she will be asked to undertake several tasks: 

a) from date of approval to March 31, 1974 

- to negotiate appointments to an Advisory Committee for the project 

- to establish contact with other bodies (hospitals, the Division of 
Vital Statistics, the B.C. Hospital Insurance Service, private agencies offering 
health services, the B.C. Medical Association) which have access to information on 
the health status of the citizens of Vancouver. 
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b) April 1 to June 30, 1974 - to undertake a review of present data collec- 
tion on services provided by the VancouYer Health Department and to make reconmienda- 
tions on changes which will make it possible for the Department to evaluate its 
programs . 

This latter activity will be of significant benefit to the Department even 
if the grant request is not approved. 

The estimated cost to the City, utilizing the Psychologist III 1973 sessional 
rate of $42.00 per session (3^ hours) would be: 

1973 1974 
October 15 - December 31, 1973 (42 sessions) $1,764.00 

January I - June 30, 1974 (104 sessions) $4,368.00 

Supplies 100.00 100.00 

Travel (includes out-of-town transportation) 100.00 200.00 

Special Consultants 200.00 600.00 

$2,164.00 $5,268.00 

Travel includes travel by the Program Evaluation Cunsultant to other areas 
with similar proJe#^ts as well as the costs entailed in bringing in expert consultants. 
A small number of projects of this type are currently under way, most notably in the 
Eastern United States and especially in Michigan. Visiting these programs or bringing 
In the experts involved In them will be invaluable to the project proposed for Vancouver, 

The Director of Finance indicates that the funds in the amount of $2,164.00 
required to the end of 1973 are available in contingency reserve. 


An interlB report will be made to Council early in January 1974 together with 
a request for approval in advance of the 1974 appropriations of the Health Department. 

Your Medical Health Officer recommends that City Council authorize; 


a) Re-submission to the Federal Government of a request for a grant to 
develop a Community Health Information System over a period of three years. 

b) The employment of a Program Evaluation Consultant on a sessional basis at 
$42.00 per session for the period October 15 - December 31, 1973. 

c) Provision of funds in the amount of $2,164.00 from the Contingency Reserves 
to cover the expenses for the period October 15 - December 31, 1973." 

* 

Your Board recommends approval of the request of the Medical Health Officer. 


3 . Trip to Phoenix to Observe Votomatic Count 

Your Board has received the following report from the Director of 

Finance: 

"The Co-ordinator of Data Processing & Systems has learned that 
the City of Phoenix, on November 13, 1973, will be using votomatic 
machines in respect of an election and will be using their City's computer 
system to count the ballets. The City of Phoenix officials have extended 
an invitation for a City repiesentative to ifeserve the balloting and 
countinf proce4ures. 

Since studies are now being made of the advisability of using votomatic 
machines for the City of Vancouver elections, it is felt very valuable 
experience could be obtained If a representative of the Data Processing 
Division were authorized to proceed to Phoenix and observe this count. 
The matter has been discussed with the City Clerk who supports this 
recommendation and feels that the one City representative would be 
sufficient to bring back the information required, both from his point of 
view and in respect of the computer procedures. However, he does em- 
phasize that the computer centre operation is very fundamental to the 
success of voting machines and requires special procedures to ensure 
public satisfaction that the machines have given an absolutely accurate 
accounting of the votes taken. 


105 


Ciauae #3 continued 

It is therefore RECOMMENDED that Ihe Supervisor of Data Processing Operations 
be authorized to proceed to the City of Phoenix to observe this count, for 
the reasons set out in this report. The cost to the City would be $275.00 
plus four days leave with pay. The Comptroller of accounts advises that the 
necessary funds are available in Travel Expenses - Staff Officials Acct. #7090/929." 
Your Board 

RECOMMENDS that the recommendation of the Director of Finance be approved. 
CONSIDERATION 

4. Grants in lieu of General, School, 

Hospital and Municipal Finance Authority Taxes 


The Director of Finance has reported to your Board as follows; 

"Requests for grants in lieu of taxes have been received from 
the following organizations. 

The Assessment Commissioner has certified the properties will 
be shown as exempt on the 1974 Assessment Roll in accordance with Charter 
provisions and the Corporation Counsel has confirmed the charitable 
organizations qualify for this exemption under Section 396(c) of the 
Vancouver Charter. 

These requests for grants in lieu of taxes for the period from 
proof of occupancy or the date of the first building inspection to the 
date the properties become exempt, are subject to Council approval. 

The requests are presented to Council in three sections. 

A. Religious Organizations 

(i) Fraserview Pentecostal Assembly $ 1,267,25 

7416 Victoria Drive - Lot A/57/Fraserview Plan 8446 

Addition to Church 

In use from January 28, 1973 

Date of first building inspection, July 5, 1972 

Grant to cover period from July 5, 1972 to 

December 31, 1973 

B. Hospitals 

(i) G« F. Strong Rehabilitation Centre 61,155.68 

4255 Laurel Street - Lot l/696,7l6&717/526 Plan 13939 
Hospital 

Occmpied and in use from June 30, 1973 
Date of first building inspection, April 24, 1971 
Grant to cover period from April 24, 1971 to 

December 31, 1973 
Under a policy laid down by City Co\incil to deal 
departmentally with recjuests for grants in lieu of 
taxes, one regulation reads as follows: "Grants in 
lieu of taxes shall not be made for a period extending 
more than two calendar years". 

The above application by G.F.Strong Rehabilitation 
Centre extends partly over three calendar years. The 
Society has stated that construction was continuous 
from April 1971 to June 1973 and wishes City Coxmcil 
to consider this application for the period from the 
date of the first building inspection to December 31, 
1973. 
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C. Charitable Organizations 

(i) M. Kopemik (Nicolaus Copernicus) Foundation 7,946.72 

3150 Rosemount Drive - Lot 44/334 Plan 1424O 
Senior Citizens Personal Care Home 
Occupied and in use from May 1, 1973 
Date of first building inspection October 25, 1972 
Grant to cover period from October 25, 1972 to 

December 3I, 1973 

(ii) South Amherst Housinft Society $ 684,38 

7008 BaLnoral Street - Lot 8/2/Fraserview Plan 8393 
Senior Citizen's Home 
Occupied and in use from July 1973 
Date of first building inspection February 12, 1973 
Grant to cover period from February 12, 1973 to 

December 3I, 1973 

( i i i )Salvation Army 1,010.31 

1106 West 11th Avenue - Lot 10/394/526 
Rehabilitation Home for Women 
Occupied and in use from February 22, 1973 
Grant to cover period from February 22, 1973 to 

December 31 f 1973 

<iv) Children's Aid Society 1,329.36 

83O8 Framlin Street - Lot i/28/b/319 
Group Home 

Occupied and in use from June 1, 1972 
Grant to cover period from June 1, 1972 to 

December 31, 1973 

(v) Children's Aid Society 1,379.22 

8120 Cartier Street - Lots 13&14/3&4/B/319 
Group Home 

Occupied and in use from July 1, 1972 
Grant to cover period from July 1, 1972 to 

December 3I, 1973 

As grants in lieu of taxes are subject to Council approval, the 
above requests for grants in lieu of taxes amounting to $74,772.92 in 
total are submitted for Council consideration. 

Your Board submits the foregoing report of the Director of 
Finance for Council consideration. 


FOR COUNCIL ACTION SEE PAGE(S) 
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PROPERTY MATTERS 


RECOMMENDATION 


A-9 


1. Mortgage of Lease: 
250 Terminal Avenue 


The Supervisor of Property & Insurance reports as follows :- 


"On May 29th, 1973, City Council approved the lease of the warehouse 
property 2^0 Terminal Avenue, Lot 16, SLk. A2, D.L. 2037 to Pacific 
Spectra Ltd. 

The term of the lease was for a period of 2 years & 7 months, commencing 
June 1, 1973 » with options to renew for 2 subsequent periods of 5 years 
and a final period of 2 years expiring December 31st, 1988. 

The rent is $5*^60.00 per annum plus an amount equal to taxes and is 
subject to review for each renewal period. 

An application has now been received from the lessee for consent to a 
mortgage of the lease by way of a sublease to Industrial Development 
Bank, as security for a mortgage loan of Twelve-Thousand Dollars 
($12,000.00). 

The Consent Document requires the City to waive all rights to distrain 
any equipment in which the bank shall at any time have an interest, 
whether as Chattel Mortgage, Conditional Vendor or otherwise. It 
further requires that in the event of default by the lessee, the City 
shall not exercise its rights or remedies under the lease without 
first giving the bank 30 days' notice in writing within which to remedy 
such default. 

The City's interests are considered to be protected, in that under the 
lease the lessee must submit a security deposit equivalent to 3 months 
rent, in the form of cash or a bond. 

It is RECOMMENDED that the City consent to the Mortgage by way of a 
sub-lease of the lease to Pacific Spectra Ltd., on the premises known 
as 250 Terminal Avenue to Industrial Development Bank, subject to the 
documents of consent being satisfactory to the Corporation Counsel." 

Your Board 

RECOMMENEB that the foregoing recoBMendat ion of the Supervisor of Property 
and Insurance be adopted. 

2. Acquisition for Britannia Community Services 
Centre Site: 950 McLean Drive 

Parcel 'E ' of Lots 10 to 12, Block 25, D.L. 264A 

The Supervisor of Property and Insurance reports as followsi- 

"The above property, legally described as Parcel 'E' of Lots 10 to 12, 
Block 25, District Lot 26UA, is required for the Britannia Community 
Services Centre. This project is to be developed as an Urban Renewal 
Scheme under Section 2U of the National Housing Act. 

These premises comprise a 2 I/3 storey frame dwelling with a main floor 
area of 68U sq. ft., erected in I91I on a site ^OJ^' x 93« , zoned RM-3. 
The dwelling contains 6 rooms, 5 plumbing fixtures, patent shingle roof, 
patent shingle exterior, full concrete basement and is heated with a gas 
fired hot air furnace. This dwelling la in fair condition for age and 
type. 
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Following negotiations, the owner has agreed to se^ 1 for the sum of 
$25,000.00 as of October l5th, 1973. This price represents a fair and 
reasonable value for the property and has been apiaroTed by Central 
Mortgage and Housing Corporation. The dwelling is not occupied by the 
owner- and the tenant will vacate the premises this month. It is proposed to 
demolish the dwelling when the acquisition is completed. 

The Britannia Community Services Centre now involves 77 properties. 
950 McLean Drive represents the 69th negotiated settlement. 


RECOMMENDED that the Supervisor of Property and Insurance be authorized to 
acquire this property for the sum of $25,000.00 on the foregoing basis, 
chargeable to Code #5830/1+27." 

Your Board 

Recommends that the foregoing RECOMMENDATION of the Supervisor of Property and 
Insurance be adopted. 

3. Acquisition for Public Housing for Single People 

Site 'A - S/S Cordova Street betw. Gore and Dunlevy 
Avenues: Lot 10, Block 56, D.L, 196 
358 East Cordova Street 


The Supervisor of Property and Insurance reports as followB|W 

"Lot 10, Block 56, District Lot I96 is required for the proposed Public 
Housing for Single People, confirmed by City Council June 19, 1973« 

These premises comprise a two-storey no basement frame building with a 
main floor area of 70I; sq. ft., erected in I9OO on a site 25' x 122', 
zoned M-2; this dwelling has i; pliimbing fixtures, a patent shingle 
roof, stucco exterior walls, concrete fotmdation, and is heated with an 
oil fired hot air furnace. The owner has renovated the interior of 
the dwelling and it is in good condition; the exterior is in average 
condition for age and type. 

Following negotiations, the owner has agreed to sell for the svim of 
$28,500.00 as of October l5th. 1973 . This price represents a fair and 
reasonable value for the property and has been approved by the Central 
Mortgage and Housing Corporation. The dwelling is occupied by the 
owner and he will remain on the premises, rent free, until November 30, 
1973» a^t which time it is proposed to demolish the dwelling. 

RECOMMENDED that th Supervisor of Property and Insurance be 
authorized to acquire this property for the sum of $28,500.00 on the 
foregoing baais, chargeable to Code # 565/1201." 

Your Board 

RrXJOMMENDS that the foregoing RECOMMENDATION of the Supervisor of Prop' rt.v 
and Insureince be adopted. 
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WORKS & UTILITY MATTERS 


RECOMMENDATION 


1, Temporary Closure - 19th Avenue, Oak Street to 
Laurel Street 


The City EIngineer reports as follows: 

"Congregation Sahara Tzedeck in a letter dated September 14., 1973, signed 
by Rabbi Hier, are requesting permission to close 19th Avenue between Oak Street 
and Laurel Street to vehicular traffic on Thursday, October 18, 1973 from 7:00 
p.m. to 9:30 p.m. so that they may hold a religious service in the street. 
Approximately 500 people are expected to attend. 

There are no objections to this closure from an Engineering or Police 
Department standpoint, and transit service is not affected. 

Temporary signing together with barricades will be required. 

It is accordingly REC(»MENDED that 19th Avenue from Oak Street to Laurel 
Street be closed to vehicular traffic on Thursday, October 18, 1973 from 7:00 
p.m. to 9:30 p.m. provided that: 

1. The costs of barricading and signing are borne by the applicant. 

2. The applicant enter into an arrangement satisfactory to the 
Corporation Counsel indemnifying the City against all possible 
claims which may arise from the closure. 

3. The cost of any additional street cleaning over and above normal 
street cleaning required following the closure, be borne by the 
applicant, 

4.. That all details be to the satisfaction of the Chief Constable 
and the City Engineer." 


INFORMATION AND RECOMMENDATION 


2, Introduction of New Bus Service 


The City Engineer reports as follows: 

"As part of the expansion of bus services between Vancouver and outlying 
areas, the Bureau of Transit Services has advised that the following new Fastbus 
services are proposed to begin operation in Vancouver on October 19th, 1973. 

910 Mountain Highway Fastbus - from North Vancouver via the Second Narrows Bridge, 
Wall Street, McGill Street, Nanaimo Street, Dundas Street, Powell Street, Main 
Street, Hastings Street, Burrard Street, Smithe Street, Hornby Street (layover), 
Robson Street, Biarrard Street, Hastings Street, Main Street, Cordova Street, 
Powell Street, Dundas Street, Nanaimo Street, McGill Street, Wall Street, Second 
Narrows Bridge back to North Vancouver, 

911 Deep Cove Fastbus - from Deep Cove via the Second Narrows Bridge, Wall Street, 
McGill Street, Nanaimo Street, Dundas Street, Powell Street, Main Street, Hastings 
Street, Burrard Street, Smithe Street, Hornby Street (layover), Robson Street, 
Burrard Street, Hastings Street, Main Street, Cordova Street, Powell Street, 
Dundas Street, Nanaisio Street, McGill Street, Wall Street, Second Narrows Bridge 
back to Deep Cove. 

980 Barnet Fastbua - from Port Coquitlam via Barnet Highway, Hastings Street, 
Burrard Street, Smithe Street, Hornby Street (layover), Robson Street, Burrard 
Street, and return via Hastings Street. 
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Service 

910 

911 

980 

rreciuency • i ninu oe s ) 




Base Period (9:00 am 
- 4.:00 pm) 

30 

— 

60 

Peak Hours (7:00 am - 
9:00 am & A'-OO pm - 
6:00 pm) 

15 

30 

30 

Svinday and Night 

30 

— 

120 

Hours of Service 




Weekdays 

6:00 am - 
1:00 am 

Peak Hours 
Only 

6:00 am - 
10:00 pm 


A • no cam _ 

1:00 am 


o • ju am — 
10:00 pm 

Sundays 

8:00 am - 
Midnight 


8:00 am - 
10:00 pm 

Number of buses used to 
provide new service 
(peak) 

6 

3 

3 


1, Details of Fastbus Services 


The new Fastbus services 910, 911 and 980 will provide limited-stop bus 
connections from respectively. North Vancouver, Deep Cove and Port Coqultlam 
to downtown Vancouver. To serve the Pacific National Exhibition the 910 and 
911 Fastbuses require new bus stops on each side of McGill Street at Renfrew 
Street, The new services will use existing bus stops in the downtown area with 
one new stop and layover on Hornby Street north of Smithe Street. 

It was originally proposed that all the new Fastbus services being introduced 
this fall would loop in the downtown via Hastings, Richards, Dunsmuir, Hornby 
(layover), and return via Hastings, The 933 Lougheed Fastbus introduced August 
31st is presently using this routing. However, to get better penetration of 
the downtown the Bureau now proposes the loop via Hastings, Burrard, Smithe, 
Hornby (layover), Robson, Burrard and return via Hastings. Therefore, the 
Fastbuses to be introduced October 19th will use this latter routing and the 
Lougheed Fastbus route will be changed October 19th to conform to the latter 
routing as well. 

2. Postponement of ii.9th Avenue Crosstown Service 

The Bureau has advised that implementation of the proposed 4.9th Avenue - 
U.B.C, crosstown bus service has been postponed for the time being because of 
the slow delivery of new buses and a shortage of trained bus drivers. 

When introduced, the new 4-9th Avenue - U.B.C. route will replace the old 
4.6 U.B.C, - Marine Drive service (which ran between U.B.C. and Oafcridge) to 
provide a can?5lete crosstown service connecting U.B.C, Kerrisdale, City College - 
Langara Campus, Champlain Mall, and the Simpson-Sears Shopping Centre in southwest 
Burnaby. Because of the delay in implementation, details of bus stops, etc. will 
be reported laterj however, the matter of routing should be reviewed by Council 
now. The Bureau has proposed the following routing for this service: 

49 Forty-Ninth - U.B.C. (replacing 46 U.B.C. - Marine) - from the West 
Mall at U.B.C, via University Boulevard, Marine Drive, 41st Avenue, 
Granville Street, 4.9th Avenue, Kerr Road, 54th Avenue (Champlain Mall), 
Tyne Street, 49th Avenue, Imperial Street, Jubilee Street, Nelson Street 
to Klngsway in Burnaby and return via reverse route. 

As an alternative to using Granville Street between 41st Avenue and 49th 
Avenue the Bureau was asked by your officials to consider using Gamble Street. 
This routing (41st Avenue, Gamble Street, ^9th Avenue) in your officials' judgement 
has the advantage of proTd.ding additional service to the Oakridge Shopping Centre: 

(a) From the West, this service is a desirable addition to the existing 
41st Avenue bus route. 
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(b) Prom the East, this service is a direct alternative to using north- 
sotrth bus lines and transferring to the 41st Avenue bus. 

The Cambie routing eilso has the operational advantage of existing left turn 
bays at both 41st Avenue and 4.9th Avenue, whereas left turns from Granville Street 
(no left turn bays) vd.ll cause some traffic accumulation. 

The Bureau has advised that in their view the Granville Street routing is 
preferred because: 

(a) It serves the area south of 4.5th Avenue between Cambie and Granville 
and brings students to Langara from the west. 

(b) A routing via Cambie Street would be attempting to compete with a well 
established set of trolley bus services. 

As stated above your officials feel that the routing via Cambie Street has 
more advantage, however, this matter has been discussed in detail with the Bureau 
and agreement has not been reached. Therefore, this aspect is set out for Council's 
consideration (see recommendations). 


Incidental Chane^s 

For implementation coincident vdth the October 19th service introductions 
B.C. Hydro has requested a small change in the 933 Lougheed Fastbus and 28 Smith 
bus routes. To avoid the use of residential streets and to make use of the left 
turn bay and traffic signal at Boundary Road/Hastings Street the requested route 
is via Boundary Road, Hastings Street (and reverse) Instead of Boundary Road, 
Pender Street, Kootenay Street, Hastings Street, This change will eliminate the 
need for the existing bus stop on the north side of Pender Street west of 
Boundary Road, and will require the adjustment of two bus stops, one from the 
south side of Pender Street i/est of Boundary Road to the west side of Boundary 
Road south of Pender Street, and one from the west side of Kootenay Street south 
of Hastings Street to the south side of Hastings Street east of Kootenay Street. 
The 980 Barnet Fastbus will also use the latter stop. 

The above description of proposed additional bus services on existing 
Vancouver bus routes and proposed adjustment of bus stops is submitted to Council 
for INFORMATION, 

It is RECOMMENDED that Council approve: 

1. The proposed use of Hornby Street between Smithe and Rob son Streets 
as a transit route. 

2. The proposed use of Boundary Road between Hastings Street and Pender 
Street as a transit route, 

3. The proposed new bus stops: 

(a) on the east side of Hornby Street north of Smithe Street; 

(b) on the south side of McGlll Street east of Renfrew Street; 

(c) on the north side of McGill Street west of Renfrew Street, 

4. The elimination of the existing bus stop on the north side of Pender 
Street west of Boundary Road, 

5. The use of the proposed Hornby Street bus stop as a layover for Fastbuses 
at this time, and that Council reiterate its request that the Provincial 
Government obtain off-street facilities for downtown bus layovers as 
soon as possible. 

If Council agrees with their officials' view that the new 49th - U.B.C, bus 
service should be routed via Cambie Street, it is further RECOMMENDED that the 
question of Cambie versus Granville routing be pursued at the Council level with ^ 
the Bureau of Transit Services." 
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RECOMMENDATION. CONSIDERATION & INFORMATION 


3 . Shredding, Recycling and Landfill Drainage 
The City Engineer reports as follows: 

"On October 10, 1972, an interim report on recycling, shredding 
and composting was submitted to Council for information. Council 
requested that the City Engineer report back to Council following further 
studies on the subject. 

The interim report concluded that composting is not economically 
feasible at this time, therefore, no further study was undertaken, however, 
shredding and recycling were the subject of a more detailed analysis. 
The study involved a comprehensive literature search and a trip to Seattle, 
Washington and Vancouver, Washington to inspect their recycling and 
shredding operations. The inspection of these operations provided valuable 
input to the functional aspect of the study. 

RECOMMENDATION 

A. Shredding 

Shredding is a prerequisite for composting organic refuse and 
also facilitates the recycling of ferrous metals by magnetic separation. 
Of the numerous advantages cited in the literature for shredding, several 
are not relevant to Vancouver's operation. The slight volume reduction 
due to the grinding of bulky material, such as tires and cans, has little 
validity considering the landfill site has sufficient capacity for approxi- 
mately thirty more years of operation. A severe fire or rodent problem 
has not been experienced with our present mode of operation so shredding 
offers no distinct advantages in this area, however, the aesthetics of a 
landfill operation may be improved by shredding. This may allow a 
reduced amount of cover material to be used if approved by the Pollution 
Control Branch. 

A preliminary cost analysis for a shredding facility resulted 
in a diverse range of costs. Depending upon the type of installation, 
capital costs would vary between $1,000,000 and $1,500,000 for a 1,000 
ton/ day shredding facility. Annual costs between $400,000 and $625,000 
for amortization, maintenance and operation result in unit costs of $1.89 
to $2.95 per ton of refuse based on the 1972 tonnage disposed of; a 
123% and 192% increase respectively over the 1972 disposal cost of $1.53/ 
ton. There is a possibility of reducing the shredding cost by minimizing 
the amount of cover material employed and recycling ferrous metals, mainly 
tin cans. This could result in unit costs ranging from $1.08 to $2.14/ 
ton or $230,000 to $450,000/annum based on 1972 weight. The City 
Engineer is corresponding with the Pollution Control Branch regarding their 
views on reduced cover for shredded material. It is anticipated that the 
pilot recycling projects suggested in Section B of this report will 
provide market information concerning the feasibility of incorporating 
ferrous metal recycling with a shredding operation. 

The City Engineer RECOMMENDS that refuse shredding not be 
incorporated as part of the City's refuse disposal operation at the present 
time . 

CONSIDERATION 


B. Recycling 

Recycling can result in conservation of materials and a reduction 
in the amount of waste to be disposed of and, therefore, merits serious 
consideration. To be of maximum benefit, recycling should satisfy the 
following criteria: - 

a) Minimum depletion of resources. 

b) Minimum pollution to the environment. 

c) Minimum net economic cost to society. 
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There are several methods which could be utilized to initiate 
recycling of the most suitable components of municipal refuse (i.e. news- 
print, corrugated paper, textiles, glass and metals). 

1) Separation of salvageable materials after collection. 

i) Manual - An unpleasant task which will likely be eliminated 
by more sophisticated automated methods of material 
separation. A literature search revealed that 
this method would incur an estimated deficit of 
$9/ton of material recovered. 

ii) Automated - 

The Black Clawson process is one of the most 
advanced automated separation methods. Economic 
projections from their pilot plant indicate a 
deficit of approximately $2/ton of input refuse 
or $7/ton of recovered material for a 500 ton/day 
facility. 

2) Separation of salvageable materials prior to collection. 

i) Collection of recyclable material incorporated in 
regular collection - 

Only one material (most likely newspapers) can be 
recycled by this method due to space limitations 
on our collection vehicles. Although the house- 
holder would be required to separate the material 
prior to collection, it is estimated that full-scale 
recycling would reauire the purchase of four 
additional trucks ($120,000) plus an annual operatin 
cost of $100,000 versus income of $50,000 from the 
sale of recycled material. 

ii) City collection of recyclable material through 
separate collection - 

A separate collection system could be incorporated 
to overcome the problem of proposal (2-i) . In 
order to cover the City once every four weeks three 
additional trucks would be reouired ($100,000) and 
it is estimated that an annual operating cost of 
$190,000 versus income of $50,000 would result. 

To expand this service to include residential 
refuse not normally collected by regular collection 
(i.e. refuse from yard clean-ups, etc.) it is 
estimated that eleven additional trucks would be 
required ($250,000) and would involve an annual 
operating cost of $450,000. 

iii) Citizen separation and transportation of recyclable 
material to central depots - 

Recycling depots could be located at Engineering 
Department Work Yards. It is difficult to 
estimate what degree of citizen participation 
could be expected for this method of recycling, 
however, it is anticipated that the program 
would be self-supporting. 

The most important variables, on which the success or failure of 
a recycling program is based, are: 

(1) Variation in citizen participation over a period of tlnu«. 

(2) Stability of market price. 

(3) Variation in refuse composition over a period of time. 


Cont'd . . • 


DepartaNfJit Mp&j!^^ 'piimbm 'i^t 1973 ^ 4} 

ta fase ^ cont'd 

In order to assess two of these paramaters, citizen participation 
and market stability (short term) two pilot recycling projects are suggested. 
Pilot No. 1 would entail the collection of newspapers along with regular 
refuse collection (as per 2-i) . This program should indicate the degree 
of citizen co-operation that could be expected if a full-scale program were 
initiated and would also provide information regarding the capacity and 
stability of the newspaper market. The project would be carried out in 
three trial areas for a four month period and is estimated to cost in the 
order of $20,000; comprised of $10,000 for advertising, $2,000 for truck 
modifications and $8,000 for additional collection costs. 

Pilot No. 2 would entail the establisbir'ent of a recycling depot 
for glass, newspaper and tin cans at the Engineering Department's Manitoba 
Works Yard (as per 2-iii) . This yard is manned 24 hours/day, thereby 
enabling the operation to have a limited degree of supervision. Infor- 
mation regarding market capacity and stability for glass and metals in 
addition to newspapers should be provided by this project. The amount 
of citizen co-operation for a form of recycling which requires more effort 
on the householder's part would also be explored. It is estimated that a 
four month pilot project would cost approximately $7,500, comprised of 
$5,000 for advertising, $1,000 for fencing and $1,500 for sorting and 
transportation costs. An estimated additional expenditure of $6,000 
would be required to extend the project to have a one year duration. 

The relatively small Quantities of materials that are anticipated 
from the pilot projects would not warrant the holding of public tenders for 
the sale of this material. It would be expedient to sell this limited 
amount of material to a dealer selected at the City Engineer's discretion 
with public tenders being called if a long-term City-wide recycling program 
were initiated. 

The City Engineer submits the following for CONSIDERATION: 

(1) $20,000 be appropriated for initiation of Pilot No. 1 (City collection) 
(4 month duration) . 

(2) $7,500 be appropriated for initiation of Pilot No. 2 (Recycling Depot) 
(4 month duration) . 

(3) $13,500 be appropriated for initiation of Pilot No. 2 (Recycling Depot) 
(12 month duration). 

(4) If Council decides to proceed with one of the above pilot 
methods, the applicable amount of funds be approved in advance 
of the 1974 Revenue Budget, and authority be granted to begin 
the project after January 1, 197 A. 

(5) The material obtained from the pilot orojects be soTc* tr> 
a dealer selected by the City Engineer, 


INFORMATION 


C. Landfill Drainage 

The Engineering Department is continuing its program of quarterly 
water sampling from ditches in the vicinity of the City's landfill site. 
Construction of a perimeter ditching system which will intercept landfill 
leachate before it can disperse into the groundwater or general ditching 
system has also been initiated. This perimeter ditching system is an 
integral part of an overall plan which could concentrate leachate flow in 
one location for treatment if it should he required in the future. 

Until the Pollution Control Branch finalizes its requirements 
for sanitary landfills, it is not feasible to undertake an extensive 
program as it may not be compatible with their regulations, thereby 
resulting in an unnecessary expenditure of funds. 

The City Engineer submits the above report for INFORMATION. 

(A more detailed report on Shredding and Recycling is on file in the City 
Clerk's Office) 


FOR COUNCIL ACTiCN SEE PAGE(S) J 
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BUILDING & PLANNING MATTERS 

RECOMMENDATION 

1. Asian Art Museum: 
Possible Site 

The Director of Planning and Civic Development reports as 
follows : 

"On May 29th, 1973 Council resolved: 

'THAT the Council agree in principle to making a grant 
of Icuid available for a Museum of Asian Arts and the 
Deputy Director of Planning and Civic Development be 
instructed to work with the Society in an endeavour to 
locate a suitable site, and report to Council. 

- CARRIED UNANIMOUSLY ' 

Discussions have been held with officials of the Vancouver 
Society for Asian Art and with the Director of the Vancouver 
Museums and Plauietarium. The first idea which was explored 
was to see if there was some possibility of incorporating the 
Asian Art Museum within the present structure of the Centennial 
Museum. 

This discussion was seriously conducted by both the Asian Art 
Society and the Museums emd Planetarium Association, but it be- 
came quite clear that this approach was not possible. 

Other sites throughout the central part of the City were 
explored but again no fruitful leads were uncovered. Accordingly 
and inevitably the search returned to the Vanier Park area. 
There is advantage both to the Asian Art Society and to the pub- 
lic in locating an Asian Art Museum in this area, in that the 
area is identified for activities of this sort and multiple 
visits are possible. 

The most suitable site in the area is shown on the attached plan. 
Site A. If Building 14 is, in fact, finally used for the Music 
School, the small corner of Vanier Park between Chestnut Street 
and the new Music School will not be very useful as a park. With 
a building designed to complement the treatment given to the 
Music School and with a common landscaping and perhaps common 
parking arrangements, this could become a very attractive 
addition to the cultural facilities in Vanier Park. 

It is suggested, however, that the logic of using this site is 
dependent to some extent on the success of the Music School in 
achieving funds and being able to carry out their plans. The 
site in question also is not in the control of Council but is 
in that part of Vanier Park controlled by the Park Board, who 
would have to agree to the proposal. (In any event, the Music 
School site will require the release of some land by the Park 
Board.) It is suggested also that consultation should take 
place with surrounding residents before any decision is made. 

It is RECOMMENDED, therefore, that if Council wish to make a 
site available to the Asian Art Society, the most appropriate 
site is immediately west of Building 14, site A on the attached 
plan, but that any release of this should be subject to approval 
of the Park Board and following discussion with the Greater Van- 
couver Museum and Planetarium Association and with the people in 
the surrounding area. " 
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2. Interim Control of 
Large Signs 


The Director of Planning and Civic Development reports as 
follows : 

"City Council on July 31, 1973, when dealing with prohibition 
of roof top signs instructed the Deputy Director of Planning 
and Civic Development to report on ways of providing interim 
control of large signs. 

The Standing Committee on the Waterfront and the Environment 
at its meetinp on Sei^teriher 77, 1°73, v.'hen dealing with the 
current sign control study put special emphasis on reaffirming 
May 1974 as the completion date of the study and that the 
staff assigned for the study be not diverted to other duties. 


It is therefore considered under these circumstances, and 
having regard to the completion date desired by the Committee , 
that our resources should be concentrated on completing the 
study, rather than diverting staff time to devising interim 
control, which would in effect deal with only one aspect of 
the total problem. 

I recommend that we do not separately report on this aspect 
of the work but direct all our efforts towards the completion 
of the main study." 


3. Rezoning Application 

S/S 1000 block Barclay St. 

The Director of Planning and Civic Development reports as 
follows : 

"An application has been received from r.e. Fairbairn of the 
Y.M.C.A. requesting an amendment to the Zoning and 
Development By-law whereby Lot 4 Eg- and W^, Block 7, 
D.L. 185, being the south side of 1000 block Barclay Street, 
would be rezoned from RM-4A Multiple Dwelling District to a 
CM-l Commercial District for the purpose to 'improve and 
extend our service to the community - see attachments'. 
Attached as Appendix 'A' are the applicants' submissions 
of a Space Plan and its Need for Expansion and What It Does 
in the Community. 

Lot C currently zoned CM-2 Commercial District and having a frontage 
on Burrard Street of I3I' and a depth along Barclay Street of 198', 
is occupied "by a basement and four storey structure, being the 
Y.M.C.A. building with its various facilities. 

The subject lot has a frontage on Barclay Street of 66' and a depth 
of 131 ' and is ciirrently developed and used as a parking lot providing 
some off-street parking for the Y.M.C.A. To the west of the subject 
property, both sides of Barclay are zoned RM-i;A Multiple Dwelling 
District and developed with some apartments and existing older type 
dwellings. The 66' property immediately to the west is developed 
with a nine storey apartment building. To the south, across the 
City lane the properties are zoned EM-I(A and developed with a paricing 
lot for the First Baptist Church which is located on the north-west 
comer of Biurrard and Nelson Streets and zoned CM-2 Commercial District.* 
Both surface parking lots are shared by the Y.M.C.A. and the Church. 
The properties immediately to the north across Barclay Street from the 
Y.M.C.A. site are zoned CM-2 Commercial District and developed and 
used as a parking lot by B.C. Hydro. 


* Now zoned CM-l Commercial District 
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Clause 3 f continued) 

The sketch plajis submitted by Eng & Wright, Architects, with the 
application indicate the subject lot being redeveloped by adding 
a three-storey structure to the existing Y.M.C.A. building. The 
first floor provides a parking garage for 2k cars and the second and 
third floors to contain handball and squash courts with the roof of 
the third floor being developed with a running track, games and svn 
tanning areas which extend on to the roof of the existing building. 
It is proposed that the running track will be partially screened 
and roofed over. 

The addition would maintain a 5' setback, open from ground to sky, 
from the westerly property line, otherwise the addition would cover 
the entire site. The current development maintains a very small setback 
from Burrard Street property line. 


The sketch plans also indicate the existing building, including 
the basement, has a total floor area of 9U»^32 sq. ft. and the 
proposed addition excluding the first floor parking garage has 
a floor area of l8,/|13 sq. ft. for an overall total floor area of 
112,8/|5 sq. ft. and a floor apace ratio (excluding the first floor 
parking garage) of 3-28. 

The proposed re zoning and development was considered whereby this 
portion of the Downtown area, including the existing Y.M.C.A. site, 
was to be rezoned from CM-2 to CM-1 Commercial, with a floor space 
ratio of "1" and a height not exceeding 6 storeys nor 80" being 
outright. However, the Technical Planning Board, in its discretion 
and after report from the Director of Planning and consultation with 
the City Planning Commission, may permit a building not exceeding 
a floor space ratio of ^ after having particular regard to the 
provisions of the by-law, the amount of open space, views, plazas, 
pedestrian needs and interests, the height and bulk of the building, 
and its location in relation to the site and suirrcunding streets 
and buildings, the effect on traffic, the provision of off-street 
parking and loading, its overall design, and the general amenity 
desired for the Downtown area. (The amendment to the downtown zoning 
was enacted by Coimcil on September 11, 19730 

It was also noted that while the existing and proposed structure 
do not exceed the maximum floor space ratio of 5» the form of 
development does not fully comply with the other criteria contained 
in the amended by-law. The Zoning Planner did contact the appl icants 
and suggested they amend their application to request CM-1 zoning 
which would be in ] ine with the araendmont proposed for the existing 
site and which has now' been enacted by City Cotincil. This was done 
by the applicants. 

The Board were also informed that the West End Planning Team had 
looked into this development and could report that its intention is 
considered compatible with the West End Policy Guidelines. 

The Board were aware that the Zoning Planner had suggested to the 
Y.M.C.A. officials that they contact the owner of the 9-storey 
apartment on the site immediately to the west and request that he 
be made aware of, together with his tenants, the proposed rezoning 
and development of the site. In further discussions it was 
suggested the Y.M.C.A. officials contact a greater area of the 
residential owners on both sides of Barclay and the north side? of 
Nelson, with the West End Team vrorking with the applicants. 


cont 
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Clause 3 (continued) 

A letter was received from Mr. J. Condie, Executive Director, Y.M.C.A., 
wno advised in part: 

'On Friday, August 31st, approximately 280 invitations were extended 
to the immediate neighbours of the Y.M.C.A. , (north and south side 
of 1000 block Barclay Street; north side of Nelson Street and east 

side of Thiirlow Street). Included with the notice was a letter from 

the West End Planning Centre briefly describing our proposal 

(Exhibits B and C). 

Our meeting with the neighbours on Tuesday, September Uth, produced 
only four or five interested persons who have signed indicating their 
approval of our expansion, though most have some small concern 
(Exhibit D). 

In mid-July I spoke with the owner of the apartment next to our 
property and in that discussion he indicated his ftill support of our 
proposal ' . 

The Technical Planning Board also had regard, in considering this 
application, to the form of development proposed which would require 
the special approval of the Technical Planning Board under the amended 
CM-1 District Schedule, the bulk of the structure, the appearance of 
the existing and proposed development, its service in the community, 
the surrounding developments, and the inability of the applicants 
to acquire MEediately adjacent properties to enlarge their site 
area. 

The Technical Planning Board, at its meeting on September lUth, 1973> 
RECOMMENDED that the rezoning application be approved, and that 
Council be advised that the Technical Planning Board is prepared 
to approve this form of development; 

FURTHER that the advice of the Design Panel will be obtained and 
submitted to Council. 

The Vancouver City Planning Commission, at its meeting held on 
September 21st, 197 3 » RECOMMENDED: 

a. THAT the Commission approve the rezoning of the above described 
site from an RM-i4A Multiple Dwelling District to a CM-1 
Commercial District. 

b. THAT the Commission approve the proposed uses for this site, but 
bearing in mind the impact on pedestrian activity and visToal 
amenity, request that the final drawings evince improvement in 
these areas in keeping with the intention of the recently 
approved amendments to the Downtown Zoning By-Law. 

IT IS RECOMMENDED that the reports of the Technical Planning Board 
and Vancouver City Planning Commission be received and the applica- 
tion for rezoning be referred for the consideration of Council 
at a Public Hearing." 


FOR COUNCIL ACTION SEE PAGE(S) 
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LICENSES AND CLAIMS MATTERS 

INFORMATION ; 

1. Spaying Services and Population Control 
of Do^s 

The Corporation Counsel reports as follows: 

"On July 31, 1973 Council adopted portions of a report of 
the Standing Committee of Council on Environment matters. 
This report dealt generally with the spaying service and 
population control of dogs. 

One of the specific recommendations which was adopted is 
as follows: 

(b) "THAT the Corporation Counsel be requested to 
advise on the required Charter Amendments for 
Vancouver whereby minimum court fines would 
be at least equal to impounding fees." 

The fact of the matter is that we presently have power to 
provide for a minimum fine in this situation and the only 
problem is that the minimum fine would have to be a fixed 
amount, whereas impounding fees vary according to whether 
a dog is licensed or unlicensed. 

After February 1, 1974, the impounding fee for an unlicensed 
dog will be $30.00, and for a licensed dog it will be $15.00. 

The purpose of this report is to ascertain whether Council 
wishes me to bring forward a by-law to provide for a minimum 
fine under the Pound By-law, and if so, in what amount. 


The foregoing report of the Corporation Counsel is submitted 
for INFORMATION of Council. 


FOR CO'JNGl ^a\0^ SEE PAGE(S) 
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PART REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON SOCIAL SERVICES 


A meeting of the Standing Committee of Council on Social 
Services was held on Thursday, September 27, 1973 in the No. 1 
Committee Room, third floor. City Hall at approximately 1:30 p.m. 

PRESENT: Alderman Rankin (Chairman) 

Aldermen Hardwick, Linnell and Marzari 

COMMITTEE CLERK: M. Kinsella 


RE CCMME NDAT I ON 

1 . Control of Crime, Downtown Eastside 

At its meeting of September 20, 1973, the Committee deferred 
to this meeting consideration of recommendations 5 - 13 in the 
report dated September 7, 1973 from the Police Department on Control 
of Beer parlours in the Downtown Eastside. Your Committee dealt with 
these recommendations seriatim as follows: 

(5) That the sale of Alcohol based products be controlled at the 
Manufacturing, Wholesale or Retail level. 

Staff Inspector Herdman stated that a number of juveniles 
in the Downtown Eastside area are consuming pure vanilla 
extract, often mixing it with Coke. The Police Department 
recently did a survey of quantities of vanilla extract stocked 
by stores in the Downtown Eastside area compared to quantities 
stocked by retailers outside the Downtown Eastside area and 
found that whereas outside the Downtown Eastside area most 
stores had a very small stock of the larger size bottles 
(8 oz . and 16 oz . ) the converse was true of stores in the 
Downtown Eastside. 

Your Committee discussed various ways of dealing with the 
problem of easy availability of alcoholic based flavourings, 
extracts and inhalants and ways by which this problem could be 
controlled . 

(6) That the sale and carrying of sheath knives and imitation guns 
in the city be restricted . 


The Police representatives exhibited a number of sheath 
knives and imitation guns which can legally be carried. It 
was noted that the Police Department had previously appealed 
to the Federal Department of Justice to bring about legisla- 
tion to deal with the problems arising from the carrying of 
knives on the streets and that they had received a reply 
suggesting that the City could introduce its own By-law to 
deal with this matter, and citing the example of the City 
of Ottawa. Your Committee requested that the Clerk obtain 
copies of the Ottawa By-law for their information. 


cont'd ..H«« 
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clause No. 1 (cont'd)' 

(7) That Licencing action be taken against those Rooming Houses 
catering to prostitutes . 

The Police representatives are concerned with those 
rooming houses which set aside from one to three rooms for 
rent on a one-half to one-hour basis for use by prostitutes. 
This invariably results in a deterioration of the area in which 
the rooming houses are located. 

The Chief License Inspector advised that where the Police 
are able to produce evidence of violation of the Lodging House 
By-law he does take action to suspend the license of the 
offending lodging house. 

(9) That a permanent body be set up under the Social Planning De- 
partment, to coordinate all City and Social Services involved 
in combatting social problems in the area. This body to in- 
clude representatives of City, Police, Welfare, Juvenile 
Authorities, and both business and citizen groups, and L.C.B. 
Social Planning is currently moving in this direction and 
their e,f forts should be encoujraged. 

There was intensive discussion of this recommendation with 
all present agreeing that there is a definite need to coordinate 
services in the Skid Road area and particularly those services 
provided by Civic departments, i.e. Police, Fire, Health, 
Engineering, Social Planning, Licence Inspectors. The Committee 
sees this person's main function as 

(i) problem analysis; 

(ii) determine available resources within the community; 

(iii) develop priorities in terms of reference for 
effective cooperation between City departments 

in order to achieve a total approach to each problem; 

(iv) following up on agreed actions by City Council and/ 
or the Standing Committee on Social Services. 

However, agreement could not be reached on whether the 
envisaged coordination role should be undertaken by a City 
employee or a representative of the residents of the Down- 
town Eastside community. 

The Police Department representatives stated that they had sub- 
mitted recommendations 10 - 13 mainly to serve as a demonstration of 
their concern over the high incidence of crime in this area. 

RECOMMENDED 

A. That Council request both the manufacturers and wholesale 
distributors of vanilla extract that they distribute only 
non-alcoholic vanilla extract throughout the Vancouver area; 

B. That Council instruct the Chief License Inpsector to indi- 
cate to any store, where evidence is found that they are 
selling alcohol based vanilla flavourings, extracts or 
inhalants to juveniles, that they will be required to show 
cause to Council why their license should not be suspended; 

C. That Council strongly urge the Federal Department of Jus- 
tice to include the carrying of imitation guns as an 
offence under the Criminal Code; 
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D. That Council strongly urge the Federal Government to re- 
institute that section of the Criminal Code making the 
carrying of knives a criminal offence. 

E. That recommendations 10 - 13 of the report of the Police 
Department dated September 7, 1973 be received. 

Your Committee deferred action on recommendation 9 of the Police 
Department report for further discussion by the Committee within the 
near future . 


2 . Grant Request - John Howard Society, Sibling Project 

The John Howard Society of B.C. submitted for consideration a 
request for a grant of $4,380.00 to enable the Sibling Project to be 
maintained to the end of the year. This amount is broken down as 
follows : 

Salaries - 2 workers $ 3,600.00 

($600.00 per roonCh each for 3 months) 

Expenses - 2 workers 480.00 
($80.00 per month each for 3 months) 

Incidental Expenses - borne by the John 300.00 
Howard Society to cover CP. P., U.I.C., 
office support, etc., for 3 months. 

TOTAL $ 4,380.00 


The John Howard Society submitted a detailed description of the Pro- 
ject, as well as numerous testimonial letters from various organiza- 
tions and law firms. In addition, the Chairman stated that he had 
had calls from Judge Hyde and Judge Mussallem in support of this 
programme . 

The Committee also had before it a report from the Director of 
Social Planning, which read as follows: 

"$3,500.00 was provided to the John Howard Society from the 
Social Planning Department's POSER Fund to pay two staff 
plus expenses to initiate a Court Counselling Service to 
people appearing before the Courts. The service was intended 
to give assistance to families and dependents of defendants. 
Hence the name, Siblings Project. 

During the presence of the two people at the Courts for the 
past two and one half months, the need for direct assistance 
to defendants, has become apparent. 

Other agencies provide legal aid, welfare or counselling services 
to families, but few provide intensive, personalized assistance 
to defendants, helping with legal aid, family assistance, pro- 
viding on the spot emotional support and helping plug the person 
into other assistance such as jobs, psychiatric help, or what- 
ever will assist the person to become more productive. 
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Since the funding requested is of a short term nature, it 
raises the question of longer term funding. It is essential 
for the sponsoring agency to solicit alternate long range 
funding for 1974, at the Provincial and/or Federal level. 

Therefore the Director of Social Planning recommends: 

Approval of the grant request in the aunount of $4,380 to the 
John Howard Society for the Siblings Project for the remainder 
of 1973." 

RECOMMENDED 

That Council approve a grant in the amount of $4,380.00 to the 
John Howard Society to fund the Sibling Project to the end of 
1973. 

/ 

FURTHER. .RE COMMENBED. 

That funding of the Sibling Project for 1974 be sought from 
either the Provincial or Federal Governments. 


INFORMATION 

3 . Grant J|ec|uest - Fals^,^.Cr^ek Little League 

Mr. Chassie and Mrs. Mayoh appeared before your Committee on 
^* behalf of the False Creek Little League. They specifically requested 
either a grant from the City towards the purchase of transportation 
for the League or that the City give them a surplus vehicle suitable 
for this purpose. 

This League has a membership of 160 boys and approximately 80 
girls. The teams are sponsored by the Longshoremen's Union, who 
supply uniforms for six teams. 

Mr. Chassie suggested that a van similar to the City open-end 
vans would be most suitable for their purpose. 

RESOLVED 

That this grant request be referred to the Director of Social 
Planning to evaluate the operation of the False Creek Little 
League and also to explore the availibility of a suitable sur- 
plus City vehicle available and/or a grant not to exceed $300. 


FOR COUNCIL ACTION SEE ?AG£(S) 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON HOUSING 


October 2nd, 1973 


A meeting of the Standing Committee of Council on Housing was 
held on Tuesday, October 2, 1973 at 10:30 a.m. in the No. 1 Committee 
Room ,third floor. City Hall. 


PRESENT: Alderman Harcourt (Chairman) 
Aldermen Massey and Rankin 

ABSENT : Alderman Hardwick 

COMMITTEE CLERK: M. Kinsella 


RECOMMENDATION 


1. Lodging House By-law 

The Medical Health Officer and the Corporation Counsel submitted 
a further draft of the Lodging House By-law which was prepared follow- 
ing meetings with individuals and organizations who had submitted 
briefs to the Committee on this matter. 

Your Committee today discussed the revised draft Lodging House 
By-law with representatives of the B.C. Hotels Association, Community 
Legal Assistance Society, United Housing Foundation, the Director of 
Environmental Health and the Corporation Counsel. Agreement was 
reached on the proposed Lodging House By-law as submitted with some 
minor changes. 

In response to a question from the Community Legal Assistance 
Society, the Corporation Counsel advised that the appropriate Charter 
amendment to authorize the Medical Health Officer to order lodging 
house owners or operators to carry out necessary repairs to their 
premises will be included in a report to Council within the near 
future on suggested Charter amendments. The Committee suggested that 
lodging house owners and operators be given one month from the date 
of approval of the revised Lodging House By-law to meet the standards 
contained in this By-law. 

Your Committee RECOMMENDS 

THAT Council instruct the Corporation Counsel to bring for- 
ward an amended Lodging House By-law in substantially the same form 
as that of the draft Lodging House By-law appended hereto. 


The meeting adjourned at approximately 11:10 a.m. 

I 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON SOCIAL SERVICES 


A meeting of the Standing Committee of Council on Social 
Services was held on Thursday, October 4, 1973 in the No. 1 
Committee Room at approximately 1:45 p.m. 

PRESENT: Alderman Rankin (Chairman) 

Aldermen Hardwick, Linnell, Marzari 

ALSO PRESENT ; Mr. J. Denofreo, Executive Assistant 

to the Minister of Human Resources 

COMMITTEE CLERK; M. Kinsella 


Minutes of the meeting of September 20, 1973 were adopted. 
CONSIDERATION 

1. Mental Patients Association Residence, 
1745 West 11th Avenue — Development 
Permit Application #60352 


Council on July 17, 1973 adopted the following recommendations 
of the Standing Committee on Social Services: 

"Instruct the Director of Permits and Licenses to report 
back to the Standing Committee on Social Services on the 
most expeditious way to issue a development permit on 
1745 West 11th Avenue, based upon a use not listed in the 
Zoning and Development By-law but similar to a boarding 
house, as per precedents previously established; 

Instruct the Deputy Director of Planning to report back 
to the Standing Committee on Social Services on the 
requirements with respect to notification of neighbours 
on applications for development permits in RM-3 zoning 
district . " 

The Director of Planning and Civic Development and the Director 
of Permits and Licenses submitted a report on this matter dated 
September 27, 1973 for the consideration of the Committee. The 
report read as follows : 

" Brief History : 

Development Permit Application #60352 was filed on October 12th, 
1972, to use the existing building which is located on a site 50' in width 
by 120' in an BM-3 Multiple Dwelling District, for a boarding home for a 
maximum of 12 persons. 

On November 8th, 1972, a letter was submitted to Mr. N. McClellan, 
Housing Control Co-Ordinator, Permits and License Department, by Mrs. 
Frances PhillipB, R.N. , B.A.S.C., M.S.N. , and Nr. Lanny Beckman, B.A., M.A., 
Project Directors, which stated in part regarding this proposed development; 


cont'd 
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Clause No. 1 (cont'd) 

•The principal objective will be to provide a supervised 
setting for persons -vAio have been referred to our organization 
by either hospitals, psychiatrists or other mental health 
professionals. We will not accept as residents those 
persons who are suffering from serious emotional problems. 
We will accept only those who have already recovered from 
mental illness and vho, in the opinion of the mental health 
woricer, are suitably prepared to re-integrate themselves 
into the community through involvement in our program. 
Our policy has been, and will continue to be, to accept 
clients whose emotional problems are manifest in quiet, 
passive and withdrawn behavioirr, rather than in aggressive 
suid outgoing behavioTir. ' 

On November 2i;th, 1972, records indicate a meeting between 
Mr. Syd Pilkow of the Association and the Director of Planning, 
expressing concern regfirding the type of notification to adjacent 
neighbotirs. At this meeting the Director of Planning made Mr. Pilkow 
aware of the general procedure of requiring Technical Planning Board 
approval after notification of neighbours. 

On January 8th, 1973. a letter was received from Mr. S Pilkow 

stating: 

'This is to confirm my telephone conversation of January 3rd, 
1973i at which time you agreed not to notify neighbours of 
the above application until such time as we are again in 
touch with you. 

We hope to contact you again concerning this very shortly'. 

On July 12th, 1973. a further letter from Mr. Lanny Beckman was 
received which stated in part: 

'We request that you take no action regarding the application 
for three months while discussions are taking place. We 
are hopeful that we will be in a position to contact you in 
the very near future concerning disposition of the application' . 

In view of the request by the representative of the Mental 
Patients Association, no further action was taken on the application. 


The Zoning Planner, prior to this report being submitted, has 
discussed the matter with Mr. S. Perskey who is now the Project 
Co-Ordinator. 

Prom a conversation with him it is understood that the 
Mental Patients Association acquired title to the property in December, 1972, 
and have occupied the premises since Pebruary, 1973. In addition to the 
normal room and board being provided, other assistance will be given the 
occupants by the Association. 

While the application states a boarding home for a maximum of 
12 persons, information received from the City Health Department indicates 
a maximum occupancy would be 10 guests, subject to meeting certain 
by-law requirements rated on the plan as submitted with the application. 

With reference to item (b) of the Committee's recoimnendation, 
as this property is located in an EM-3 Multiple Dwelling District, a 
boarding or rooming house is an outright use provided the development 
conforms with the provisions of the Zoning and Development By-Law. 
Furthermore, no provision exists in the EM-3 District Schedule permitting 
the Technical Planning Board to consider a use similar to a boarding 
house, but it has been standard procedure that such applications be 
dealt with as an Institution of a philanthropic or charitable character, 
operated by a Society. The Technical Planning Board are required, 
however, to first consult with the City Planning Commission. 
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With reference to item (c), it has been the policy of the 
Technical Planning Board for many years to first notify the surroamding 
property owners of the application prior to final consideration and 
decision by the Technical Planning Board. 

It is also understood some complaints have been registered with 
the Standing Committee of Council on Social Services at their meeting on 
August 16, 1973. 

It is recognized that if the normal procedure of notification 
was not carried out this would mean the Technical Planning Board could 
process the Development Permit Application in a lesser time (approximately 
two weeks) but such a procediire would be at variance with what is 
considered to be the proper evaluation of the application. 

It is therefore suggested this application be considered as 
an Institution of philanthropic or charitable character by the Technical 
Planning Board. The adjacent property owners be notified of the applica- 
tion and the notification to include an explanation of the proposed use 
of the premises as quoted above in the letter of November 8th, 1972, 
from Mrs. Phillips and Mr. Beckman. The Technical Planning Board to 
consult with tiie City Planning Commission prior to making a final decision 
on the application. 

Any person, however, may appeal the decision of the Technical 
Planning Board to the Board of Variance." 

The Zoning Planner stated that if this residence were used 
solely as a boarding house, i.e. for rooms and meals only, notifi- 
cation of the surrounding residents would not be required. However 
the Association also engages in counselling on the premises and 
therefore this house can not be classified as a "boarding house". 
Mr. Gray also pointed out that other similar rehabilitative organi- 
zations such as X-Kalay and some drug half-way houses have gone 
through the procedure of notifying residents when they applied for 
development permits and encountered very little opposition. Mr. 
Gray also advised that the procedures involved in notification of 
tenants usually takes from one to two weeks. 

Representatives of the Mental Patients Association reiterated 
their request that the requirement re notification of surrounding 
residents be waived and requested that the Committee recommend to 
Council that they be issued a development permit on this basis. 

The following motions resulted in a tie vote: 

A. RECOMMENDED that Council instruct the Director of Planning & 
Civic Development to pursue the usual development permit pro- 
cedure re notification of the residents in the 1700 Block 
West 11th Avenue of the development permit application of the 
Mental Patients Association residence, 1745 West 11th Avenue; 
apartment owners to have the responsibility of notifying tenants; 

FURTHER RECOMMENDED that the Director of Social Planning be 
instructed to expedite this procedure. 

B. RECOMMENDED that the Mental Patients Association be issued a 
development permit for the operation of the residence at 
1745 West 11th Avenue as a boarding house. 


Therefore, in accordance with Procedure By-law 66A, the above recom- 
mendations are submitted to Council for CONSIDERATION. 
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RE COMMENDATI ON 

2 . Spring Street Project, Evaluation Research 

Your Committee discussed with the Director of Social Planning 
and representatives of the Spring Street Project, the second 
evaluation research progress report, as well as a report from the 
Director of Social Planning requesting approval of a transfer of 
funds from his Department's salary budget to the Spring Street 
Project Evaluation Research account to complete the research pro- 
ject. Your Committee reviewed in detail with those present the 
second evaluation research progress report. 

A parent of one of the children who has been on the programme 
for the past 4h months spoke to the Committee on his son's progress 
within this prograwne . He strongly endorsed the programme and 
stated that his son's behaviour has greatly improved over the past 
while . 

Mr. D. Purdy, Social Planning Department, advised that to date, 
$16,500 have been spent on the research project and the additional 
$6,700, of which $852.55 remains from the previous allocation of 
research funds to the project, is required to complete the third and 
final report which should be available to the Committee on November 3 

RECOMMENDED 

A. That Council receive the Second Spring Street Evaluation 
Research Progress Report; 

B. That Council approve the transfer of $5,900 from Social 
Planning Department's Salaries Budget (Account Code 7801/1) 
to Spring Street Evaluation Research (Account Code 7830/701) 

C. That Council authorize the Chairman of the Standing 
Committee on Social Services and representatives of the 
Social Planning Department to discuss with the Minister 
of Human Resources and his staff, the future of the 
Spring Street approach and, in particular, future funding 
and auspices. 


3 . Crisis Centre — Post Partum Counselling Programme 

The Committee on June 12, 1973 considered a grant request from 
the Crisis Centre, Post Partum Counselling Programme and referred 
the request to the Medical Health Officer for report back to the 
Committee, this report to include an evaluation of the programme 
as well as recommendations on sources of funding of this programme 
(either through the Provincial Government or the Canada Assistance 
Plan. 

The Board of Administration, under date of September 24, 1973, 
sutonitted for consideration a report of the Medical Health Officer 
reading as follows: 

"At the Junt 12, 1973 meeting of Vancouver City Council, the May 31si Social 
Services Committee report was received. The Committee report reaolut Ion waa 
as follows! 

RESOLVED that the grant request of the Crisis Centre - Post-Partum 
Counselling Program be referred to the Medical Health Officer for 
a report back to your committee as soon as possible. This report 
to Include an evaluation of the Program as well as recommendations 
regarding sourcea of funding of this program (either through the 
Provincial Government or the Canada Assistance Plan). 
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Mr. Walter Boyd and I met with representatives of the Crisis Centre to discuss 
administration and finance for the maintenance of a program for the support of 
parents, in which the primary problem is a depressive illness in the mother 
following birth of a new baby. (This condition severely affects a significant 
percentage of new families.) The program has operated with two full-time 
employees, a coordinator of volunteers and a program clerk, together with 15-20 
volunteers, who provide 32 hours service each per month. Funding has been 
through L.I. P. grant*; however, this source of financing has been discontinued. 
As the program provides a vital and valuable service to the Community, its 
continuation is of great concern to the Health and the Welfare and Rehabilita- 
tion Departments. It is strongly recommended by the Medical Health Officer that 
the City provide the necessary funds to ensure continuation of the program for 
approximately two years, pending a decision from the Greater Vancouver Mfitro- 
politan Health Board as to further administration of the program. 

The Greater Vancouver Mental Health Project under the auspices of the Metro- 
politan Board of Health may be sufficiently developed within two years that 
programs such as this could receive serious consideration. 

The recommendation we make, therefore, is to include the staff program for the 
next two years as a direct City of Vancouver responsibility. 

The pattern of staffing and function is analagous to the City's Coordinator of 
Volunteers program (two area programs. East and South Units) and the Volunteers 
for Seniors. These programs are staffed by employees of the City Department of 
Welfare and Rehabilitation and seconded to the Health Department. Salary costs 
are shareable 50% by Federal Government (Canada Assistance Plan). However, the 
Director of Welfare and Rehabilitation is presently negotiating with the Minister 
of Human Resources to have the Province accept a further 25% of the personnel 
costs of all their programs. The program is most suitably located at the Crisis 
Centre because of pre-existing referral patterns, presence there of volunteers 
already assisting the program and the availability of facilities in a central 
location. 

The Property and Insurance Division have inspected the premises and agree that 
the $200.00 per month rental is fair and reasonable. 

SUiMARY OF PARENT SELF-HELP PROGRAM 

DESCRIPTION: The program is primarily directed toward mothers who are exoeri- 
enclng any of the following difficulties during the first few 
years of the post-partum period. 

a. depression that may range from sadness to suicidal thoughts; 

b. acts of aggression towards the baby. Sometimes this is mani- 
fested by overconcern. Strong feelings of guilt are present 
in either case. 

c. inadequacy or inability to cope as a wife and/or mother. 

The project to date has helped over one hundred mothers to recover during the sixteen 
months of its existence. There are currently seventy-one people involved in the pro- 
gram. In order to accomplish this, a four part service is offered: 

a. One-to-one guidance and support from a volunteer; 

b. a weekly group meeting of mothers. 

c. a fortnightly meeting of fathers. 

d. family educational and discussion evenings. 

Education and research are two other aspects. This includes Inservlce education, 
lectures and workshops to health professionals and other interested groups. A field 
placement to second year Master of Social Work students and Doctoral candidates 
(Psychology) has been provided. Public awareness has been increased by newspaper and 
radio releases. 
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STAFFING: a. Fifteen trained volunteers presently work free of charge. These are 
recruited from people who were originally receiving help in the pro- 
gramme, who have recovered, and who now wish to help others who have 
similar problems in living; 

b. A paid co-ordlnator ; 

c. A paid programme clerk. 

REFERRAL SOURCES: Family practice doctors, psychiatrists, hospitals. Metropolitan 

Health Nurses, Crisis Centre, and groups offering perinatal ser- 
vices. Individuals may self -refer. 

The recent rapid growth and interest expressed by members of the medical profession 
would indicate that the programme is meeting an important need. 

The Director of Personnel Services has reviewed the positions of Coordinator and 
the Clerk-Typist I (Program Clerk) and confirms the present pay grade and classi- 
fication of the Coordinator. The position of the Clerk is under further review 
as to classification and pay grade. 

The Business Agent for the Municipal and Regional Employees Association concurs 
with the classification of the Coordinator. The classification of the clerical 
position to be confirmed when classification finalized. 

The Comptroller of Accounts confirms that funds to cover the City's share in the 
amount of $3,983.00 are available in the Contingency Reserve Account. 

At the present time furnishings and equipment are shared with the Crisis Centre 
personnel; however, this arrangement is unsatisfactory as it entails carrying 
furniture from one office to another and from one floor to another. Pending final 
arrangements of financing and administration, it Is recommended that furniture and 
equipment be loaned from City Stores. " 

The Medical Health Officer stated that at the present time, the 
Greater Vancouver Mental Health Project is unable to assume a 
specialized service of this nature as it is currently concentrating 
on that portion of the population who are candidates for admission 
to hospitals. 

Your Committee also noted the Board of Administration comment 
that provision of this service constitutes an increase in the stan- 
dard of services provided by the Department and is therefore, con- 
trary to City policy. Your Committee, however, considers this an 
essential preventative service and 

RECOMMENDS 

That Council approve the following recommendations of the 
Medical Health Officer, contingent upon cost sharing of the 
programme being obtained under the Canada Assistance Plan 
and the Medical Health Officer an evaluation report to the 
Committee in six months: 

A. The City of Vancouver assume the responsibilit:y of financing the Post- 
partum Counselling Program on a temporary basis for approximately two 
years, effective immediately. 

B. The positions of the Coordinator of Volunteers and a clerical position 
as finalized be placed on the payroll of the Department of Welfare and 
Rehabilitation and seconded to the Health Department for the two year 
Interim period providing 30% of the salary, fringe benefits and trans- 
portation costs are recoverable through Canada Assistance Plan. 

C. Car allowances be authorized for the Coordinator and the Clerk at 13c 
per mile. 
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D. Furniture and equipment as listed be placed on loan to the program frMi 
City Stores. 

E. Funds in the amount of $3,983.00 as detailed in attached summary of 
estimates for 1973 be provided from Contingency Reserve." 


4 . Grant Recpaest - False Creek Little League 

At its last meeting, the Coinmittee referred this grant request 
to the Director of Social Planning for report back on suitable sur- 
plus city vehicles available and/or a grant not to exceed $300.00. 
The Director of Social Planning today submitted the following report 


"The Director of Social Planning was instructed by the 
Standing Committee of Council on Social Services, at its 
meeting on September 27, to examine transportation require- 
ments of the False Creek Little League. 

The League Executive owns a large concession trailer which 
they leave on a site near the baseball diamond for the base- 
ball season. However, vandalism is a problem and so they 
must either haul the trailer back every night or remove the 
valuable equipment (pop cooler etc.) out of the trailer daily. 
The latter is preferable as the trailer is in disrepair and is 
unsafe to run on the streets any more than is necessary. The 
group requires approximately $200 to repair the trailer, in 
addition to a van to keep their pop machine and other valuable 
equipment out of the concession when not in use. 

The League has an active auxiliary and is able to raise the 
necessary money for materials to repair the trailer and insure 
and maintain a vehicle to their satisfaction. However, this 
is the only little league around that does not charge the 
players anything to join or to play. Consequently, the League 
auxiliary has limited fund raising abilities for purchasing a 
vehicle . 

The need for a vehicle to transport kids, baseball and con- 
cession equipment is real. 

The Comptroller of Accounts advises that the funds are 
available in the Contingency Reserve." 

Your Committee discussed the report with representatives of the 
False Creek Little League and the Social Planning Department. 

RECOMMENDED 

A. That a grant to the False Creek Little League be in the 
form of a van that would normally be replaced in the 
City Engineer's current replacement programme; plus the 
modifications to the van necessary to meet the League's 
needs and the City Engineer's appropriate accounts be 
credited with the value of the van and modifications, 
from the Contingency Reserve. The approximate cost would 
be $1,300. The van is immediately available for modi- 
fications . 
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B. That the False Creek Little League incorporate itself 

into a non-profit society, prior to the van being released 
to them so that the van can go to the Society rather than 
to an individual, the name of the incorporated Society to 
be "False Creek Baseball". 


INFORMATION 

5 . Co-ordination of Day Care 

Alderman Marzari raised the need for an analysis of the day 
care needs of the various communities of Vancouver and to ascertain 
the extent and number of City-owned lots in various areas of the 
City suitable for day care. 

RESOLVED 

That day care facilities within the City of Vancouver be a 
consideration of the Standing Committee on Social Services 
and that Alderman Marzari prepare for the Committee a draft 
report on the day care needs within the City of Vancouver. 


The meeting adjourned at approximately 3:30 p.m. 

FOR COUNCIL ACIIO?' SEE PAGE(S) 


REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON WATERFRONT & ENVIRONMENT 

October 4, 1973 

A meeting of the Standing Committee of Council on Waterfront and 
Environment was held in No. 1 Committee Room, Third Floor, City Hall, on 
Thursday, October 4, 1973, at 3;t30 p.m. 

PRESENT: Alderman Pendakur (Chairman) 

Alderman Linnell 
Alderman Massey 
Commissioner DuMoulin 

ABSENT; Alderman Marzari (Civic Business) 

COMMITTEE CLERK; H. Sugrive 

RECOMMENDATIONS 

1. Development Proposals for the Fishermans Wharf 

The Chairman referred to the comments made at the Council meeting 
respecting proposed development of a Fisherman's Wharf, when it was ex- 
pressed that consideration of particular submissions of N. B. Cook Corpora- 
tion Ltd. be deferred until other submissions have been received and the 
Waterfront & Environment Standing Committee set a reasonable time in which 
to receive such submissions. However, he clarified that the Committee was 
not trying to create an impression in favouring one or the other develop- 
ments, but the Committee was still open for proposals. In view of the fact 
that the City does not own any of these lands under reference. Council's 
responsibility was to control the quality of developments and therefore the 
Committee should keep accepting proposals until one is received in complianc 
with the requirements of the guidelines set for the area. 

After much discussion, it was, 

RECOMMENDED ; 

(i) THAT the deadline for receiving proposals to develop 
a Fisherman's Wharf be December 15, 1973, and that 
the submitted proposals be considered by the Committee 
immediately thereafter. 

(ii) THAT the desire of the City to receive development 
proposals be advertized by the City Clerk. 

(iii) THAT the Chairman of the Committee and Alderman Massey 
be authorized to draw up an advertizement based upon 
the Terms of Reference already approved by Council. 

(iv) THAT the proposal of N. B. Cook Ltd. , referred by the 
Standing Committee on Waterfront and Environment at 
its meeting on September 27, 1973, to the City 
Engineer, the Director of Planning and Civic Develop- 
ment, and the Project Manager for report back to the 
Committee in three weeks time, be deferred until all 
the proposals have been received. 

(v) THAT the Chairman of this Committee inform N. B. Cook 
Corporation Ltd. of the decision of the Committee 
respecting the consideration of the proposals. 

2. Development Permit Applications; 

(a) Development Permit Application 64132 - Norpak Fisheries 
2191 - 99 Commissioner Street 


The Director of Planning and Civic Development submitted the 
following report respecting the above application; 
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"A devalopaent pwrmlt application has been received from Dominion Cons- 
truction Cm. Ltd. on behalf of Norpak Fisheries to add to an existing 
.-fish cannery at the above address. The area is zoned (M-2) Heavy Indus- 
trial District where a fish cannery is a conditional use and as such 
requires the approval of the Technical Planning Board. 

This application proposes 15,000 sq. ft. of new manufacturing area and 
8,700 sq. ft. of freezer, electrical and machine room on land now used 
for sundry uncovered storage. In addition, the proposal calls for a 
new wharf approximately 110' x 40". The existing development consists 
of a wharf, 18,700 sq. ft. of manufacturing and 39,000 sq. ft. of ware- 
house area. An existing shed and small wharf is to be removed. The plans 
do not Indicate any filling into the water to create additional land area. 
The proposed pier does not extend to the harbour headline. 

The reason for the addition is to Improve production facilities and to 
provide a freezer. (Presently they are using B.C. Ice and Cold Storage). 
There would be no increase in the number of employees. * 

It is the opinion of this Department that the use is appropriate in the 
requested location. The application can be processed as soon as the 
Standing Committee has indicated approval in principle of the proposed 
addition. 

It is recommended that the Standing Committee approve this application in 
principle and Instruct the Director of Permits and Licenses to process it 
in the normal manner. 

It is further recommended that this action by the Committee be reported 
to Council for their Information. " 


Mr, L .E, Moir, President of Norpak Fisheries advised 
that the estimated cost of the proposal was one million dollars 
and he further emphasized that Norpak Fisheries very much 
wished to have their project completed by February 1, 197i-. He 

informed that at present they had to store their fish in 
Seattle due to the fact that B. C. Ice Storage were unable to 

store any more fish for them. He further advised that although 
there will not be new jobs created by the proposed addition, 
there will be more work available for the present staff. 

Mr. Mann, Project Manager for the Waterfront Study, informed 
that he had inspected the premises and found the activities in 
operation very unique and interesting. He advised that due to th 
variety of actions involved in the whole process, it is possible 
that great public interest could be attracted and therefore the 
question of public access must be considered. 

After further discussion it was: 
RECOMMENDED ; 

THAT the Project Manager look at the Question of access to 
the waterfront at this area and investigate and report back 
to the Committee on the street ends in this area. 


Development Permit Application 64335 - B, C, Sugar Refinery - 
North Foot of Rogers Street 

The following report of the Director of Planning and Civic 
Development on the above application was considered: 

"a developnent pemit application has been received from Swan Wooster 
Engin^riifll Co. Ltd. on behalf of B.C. Sugar Refinery to erect a 
38,000 sq. ft. warehouse to expand their present operation. 
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The plans indicate that the 360 ft. x 105 ft. tent shaped structure 
would be on new fill. The surface of the fill would reach approxi- 
mately 420 ft. into the harbour with the width varying from 180 ft. 
to 300 ft. The north edge of the surface would be some 300 ft. south 
of the end of the existing pier and about 1000 ft. from the Harbour 
Headline. 

This site is located in an (M-2) Heavy Industrial district where a 
warehouse is an outright use. It is the opinion of the Director of 
Planning that this addition should proceed and be processed in 
the usual manner. The industry relies on the receipt of its materials 
by water. 

It is recommended that the Committee approve this application in principle. " 

RECOMMENDED ; 

(i) THAT the consideration of the above development permit 

application be deferred until the next meeting of the Corra stitte e 
to assess the use of the site in general and the details 
of the proposed fill. 


(ii) THAT the Director of Planning and Civic Development submit 

to the Committee at its next meeting a map of the waterfront 
area, detailing street ends and other access points to the 
waterfront . in this general area. 

(c) Development Permit Application 64226 - Mr. P.S. LeMare of Bluecowe 
and LeMare, Geoffery Massey, Associated Architects - North Foot of 
Cardero Street 


The Director of Planning 's following report on the above 
development permit application was considered: 

"An apBi^ lcf fc%a has b««a received from Mr. P.S. LeMare of Bleucowe 
«id {fniOTt WyMh^ HKisey, Associated Architects, to alter and use 
two of the existing three buildings at the north foot of Cardero Street 
for retail, offices and restaurant. The third structure (a two-storey 
frame office building) would remain unaltered. 

The site Is In the area presently under study by the Burrard Inlet 
Waterfront Project Manager. 


The proposal consists of converting building No.l on the west side of 
the site now uMd for small boat building and marine oriented offices 
^Into a restaurant and office area. Building No. 2 on the east side, now 
a marine retail store, would have the retail store reduced in area and 
the remainder of the floor area converted to offices. No filling into 
the water la Indicated on the plan. 

There is no indication of the establishment of a public walkway along 
the waterfront as envisaged by the general guidelines. 

For the information of the Special Committee, a devolopmemt permit w/ut 
issued In December, 1972, for the erection of a restaurant north of 
building No.l. No construction has taken place to date. 

This application Is submitted for consideration." 

Mr. Hayward of Planning Department advised that the 
above area was presently under investigation by the Project Manager 
of the Waterfront Study and therefore, he was unable to make 
any recommendations on the application, 

(In view of the fact that Alderman Massey expressed conflict 
of interest in the issue, he was excused from discussion on 
this development permit application.) 
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Mr. Jakes, President of Capilano Shippers Limited informed 
that the reason for the submission of this application was that 
Keg-N-Cleaver Restaurant was to be housed in one of the buildings, 
along with office space. 

The Committee was concerned about a public walkway along 
the waterfront that could be joined later to a continuous walkway 
planned for the waterfront. The Committee was also concerned that 
if and when rails are removed, direct access should be available t 
Nicola Street to the South. 

After further discussion, it was 
RECOMMENDED : 

THAT the Development Permit Application 64226 be approved in 
principle and processed through the normal channels subject 
to the Director of Planning being satisfied that provision is 
made along the northern portion of the development as part of 
the continuous public walkway planned for the waterfront 
(approx. 20 feet). 

Development Permit Application 64296 - Air West Airlines Ltd. - 
Northern Foot of Jervis Street 


The Director of Planning and Civic Development reports as 
follows : 

— «p — — 

"A d«vclofiM«e panilt application has bean racalvad from Air West Airlines 
Ltd. to retail th« exlsiii^ office, and aircraft landing base, situated 
at the north foot of Jervis Street. 

A previous development permit (No. 57880) dated February 4, 1972, permitted 
'the retention of a 20' x 30', one storey building on this site to be used 
as an office In conjunction with an aircraft landing base and to retain a 
10' X AO' mooring gangway and a 15' x 230' mooring float at this location 
for a further limited period of one year expiring January 31, 1973'. 

The development permit also noted that 'this limited period of approval 
expltlng January 31, 1973 Is without prejudice to the Technical Planning 
Board's consideration to any further periods of limited consent that may be 
requested' . 

The site is in the area presently under study by the Burrard Inlet Waterfront 
Project Manager . 

This application Is submitted for the consideration of the Committee." 


Mr. Hayward advised that this area is also under study by 
the Project Manager and therefore, he is unable to make any 
recommendations on the application. 

The Committee considered the problem of noise connected 
with aircraft landings in this area, and as the Federal Governme 
as well as the Vancouver City Planning Commission were presently 
investigating the noise factors in connection with aircraft in 
this area. 

It was, 

RECOMMENDED; 


THAT Development Permit Application 64296 be approved for 
a period of one year. 
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INFORMATION 


3, Communication: Fisherman's Wharf Proposal, Old Evans, 

Coleman, Evans Wharves, N. Foot of 
Columbia Street. Vancouver 4t B. C. 


Tovm Group Limited in a letter dated October 3, 1973 advised 
the Committee that they would soon be in a position to supplement 
their original proposal respecting the above development and wished 
to present their ideas to the Committee. 


RESOLVED: 


TMT the communication form Town Group Limited dated 
October 3, 1973, be received. 


4. Information Report on Helicopter Noise Study in Pier A 

Mr. Hayward from the Planning Department advised the Committee 
that the "Ministry of Transport has been conducting studies on 
noise factors in relation to helicopters as well as other types 
of small aircrafts in the Pier A area and at present they have 
not yet concluded their studies. However, as and when studies 
will be completed, this Committee will be provided with a report. 


fOR council AC'.i^;J SEs 


4o 


The meeting concluded at 5:30 p.m. 
■Ht # # «' 


REPORT TO COUNCIL 


OFFICIAL TRAFFIC COMMISSION 
OCTOBER 3. 1973 


A meeting of the Official Traffic Commission was held in No. 1 
Committee Room, Third Floor, City Hall, on Wednesday, October 3, 
1973 at 7:30 p.m. 


PRESENT : 


ALSO PRESENT; 
CLERK : 


Alderman Marzari (Chairman) 
Alderman Rankin 
Commissioner Ryan 

Mr. R.C. Boyes, Assistant City Engineer 
Traffic and Transportation Division 

Mr. Bruce Donald, City Prosecutor's 
Department 

Mrs. M. Courvoisier, Vancouver School 
Board 

Superintendent D.W. McRae, City Police 
Department 

Mr. J. Attridge, Vancouver Safety Council 
Mr. McLachlan, Vancouver School Board 

H. Sugrive 


The minutes of the meeting held June 27, 1973, were adopted. 


.(a) Synchronised Pedestrian Controlled Light on 49th Avenue at Either 
Frontenac or Arlington Street 


Council at its meeting on July 17, 1973, approved the following 
recommendation of the Official Traffic Commission dated June 27, 
1973: 

THAT a traffic signal not be installed at 49th Avenue 
and Frontenac Street at this time, but that further 
checks be taken in September to assess the pedestrian 
crossing situation, for report back to the Commission. 

Subsequently, Champlain Heights Citizens Community School 
Committee filed a petition with the Mayor for immediate and prompt 
action by Council in considering the installation of pedestrain 
controlled light on 49th Avenue at either of the suggested 
locations . 

Further, a letter from Dunhill Management on behalf of the 
owners. Strata Plan VR-53, 3405 to 3477 East 49th Avenue, Vancouver, 
requesting the Commission for immediate installation of a 
synchronised pedestrian controlled light to the crosswalk on 
49th Avenue at either Frontenac or Arlington intersection, was received* 

The City Engineer submitted the following report on pedestrain 
safety - Fraservlew/Killarney area: 


" The Official Traffic Commission at its meeting of June 27th, 
1973 heard two delegations speak to the Commission regarding the no»d for 
a traffic signal at ii9th Avenue and Frontenac Street. 

After discussion in this regard it v/as recoTiimended: 

"that a traffic signal not be installed at 4.9th Aveiiue and Frontenac 
Street at this time, but that further checks be taken in September 
to assess the pedestrian crossing situation, for report back to the 
Comnlssion", 


■ 13^ 

'Beport to Council 
Official Traffic Goajmission 

^ a * 

Prior to the school opening in September this year, a marked 
and signed "Stop When Occupied" school crosswalk was installed across /+9th 
Avenue at the west crosswalk of Prontenac Street, 

In response to the above recommendation, further checks were 
taken after school opened in September, by both the Police Department School 
Patrol Detail and the Engineering Department to assess pedestrian crossing 
difficulties of 49th Avenue between Tyne and Boundary Road, 

These further studies continue to show that, with the exception 
of the 4-: 00 to 6:00 p.m. period, there are adequate gaps in the traffic flow 
which afford safe crossing opportunities for both adults and school children. 
The School Patrol Detail do not consider a School Patrol to be warranted for 
the morning, noon and after school crossing periods. During the 4-: 00 to 6:00 
p.m, period there are fewer crossing opportunities, but they are still 
considered to be adequate for the crossing activity which takes place during 
this peak traffic period. Vehicle speeds on 4-9th Avenue are not excessive 
throughout the day and are significantly lower during the p.m. rush hour* 
period. 


Considering these present traffic conditions alone a pedestrian 
signal is not justified. However, the following aspects must also be taken 
into account: 


Champlain Heights has been developed as a neighbourhood area having 
condominiums, community school, a day care centre, etc., and is adversely 
bisected by this east-west arterial street. Furthermore, the place of 
greatest pedestrian crossing of this arterial street is at a Tee inter- 
section which is less apparent to motorists. 

There are extensive plans for evening activities at the school which 
will promote pedestrian crossing activity across ii9th Avenue outside of 
the normal school crossing periods. 

Traffic volumes have increased sharply on 4.9th Avenue and will continue 
to increase so that further pedestrian control will likely be required 
before too long, particularly when the arterial street is developed to 
a four lane width. 


On the basis of these additlona], aspects the installation of a 
pedestrian signal at thltj time is considered appropriate. Our observations 
of pedestrian crossing activity indicate that the appropriate crossing 
location is the intersection of 4.9th Avenue and Prontenac Street. 

The necessary signal equipment is available find a pedestrian 
signal could be installed within one month of Council's Hpprovfd for signal 
control. The estimated cost for this signal control is $6,750. 

It is therefore PiECOMMENDED that a pedestrian signal be installed 
across 49th Avenue at Frontenac Street nnd that ^6,750 be allocated from 
Traffic Control Reserve for this work. 


RECOMMENDED ; 

(i) THAT the City Engineer's Report and Dunhill Management's 
letter be received. 

(ii) THAT a pedestrian signal be installed across 49th Avenue 
at Frontenac Street and that the sum of $6,750 being the 
estimated cost for the signal, be allocated from Traffic 
Control Reserve. 


1. 


(b) Tyne Street Pavement Width 

The following report of the City Engineer was considered 
by the Commission: 
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"Cta June 27th, 1973 th« Official Traffic Comsisflion recommended 

thatt 

"Tyne Street from 4.5th Avenue to -i9th Avenue not be paved at this 
time until there has been discussion vd.th the B.C. Piydro and 
Povrar Authority to detennina the bus route for the area and report 
back to tha CooniBBion for raview". 

The Bureau of Transit has postponed until 197^ the implementation 
of the 4.9th Avenue cross-town bus route, which will have a jog to 54.th Avenue 
( to serve the Chaaplain Mall Shopping Centre) via Doman Street and Kerr 
Street, Kerr Street is already used by transit aixi is an arterial street. 
Daman Street however, is a local residential street but was previously used 
as a transit route prior to changed routings to serve the southeast sector. 
Tyne Street is a through street, and the bus would normally go on Tyne Street, 
but the use of Doman Street again as a transit route is proposed because its 
roadway is in better condition than Tyne Street. After Tyne Street is Improved, 
tha but route should ba relocated from Dooan Street to Tyne Street, and the 
Bureau has vwbally agraad with this relocation. 

Vath regard to pavement width, the design standard for bus routes 
is 46 feet, and should be adhered to wherevar possible. Although a -42 foot 
pavament on Tyne Straat is balow this daalgn standard the Bureau oonsidera 
42 fast aooaptabla In this oaaa. 

In z>eas8es8ing pavament widths for Tyne Street from Kingsway 
to Boundary Road it has therefore been concluded that a A2 foot width is 
appropriate for the whole of Tyne Street. It should be noted that the only 
piece scheduled for construction now is from 4,9th Avenue to 34th Avenue 
(initiated by residents' Local lu^ovament Petition which was c^iproved at 
May 17, 1973 Court of Revision) . " 


RECOMMENDED : 

THAT the City Engineer's Report on Tyne Street pavement 
width be received for information. 


2 . Traffic Problem in Kitsilano Area 

The following report of the City Engineer in respect of 
traffic problems in the Kitsilano area was considered by the 
Commission: 

" In a communication dated August 3rd, 1973, Mr. Philip N. Waikor 
of 3035 West 5th Avenue complained about the volume and speed of tral'fir usinj^ 
the residential streets in the area of Kitsilano bounded by 4.th Avenue, 
Macdonald, Broadway and Alma. This concern was prompted by a fatal accident, 
witnessed by Mr. Walker, where a seven year old child ran from behind a parked 
car into the side of a moving vehicle in the 2900-3000 block West 5th Avenue. 

Mr. Walker has requested a reduced speed limit and "Gnution Children 
Playing" signs be installed in the 2900-3000 block West 5th Avenue. This request 
is supported by a petition signed by 30 people residing in the aforementioned 
block. 

The jtrea described by Mr. Walker is a typical residential are.-i. 
The streets are generally improved with a 22 foot strip pavement er n ^'7 ro^t 
curbed pMvement. Parking is allowed on both sides and is K<^nerally liKl'' ihirinr 
the day and quite heavy after 5:00 p.m. 5th Avenue in thir. fu-ea is 1*7 t\'el. 
between curbs, with curb sidewalks on both sides. There are no vision (>botnictionfi 
between the sidewalk and roadway other than parked cars. 

A recent traffic count in the 2900-3000 block Wesl St.h Avenues :ihowr. 
that volumes vary between 50 vehicles per hour in tlie aftornoon {X)ak to no 
vehicles in the early morning hours. This appears to be typical of the whole 
area, and is comparable to residential areas throughout the City. Speeii eheeks 
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taicen over a 2 hour period in the afternoon peak period show a :?2 mile?: por iiour 
average speed with only 3 vehicles exceeding 30 miles per hour. The Polito 
Department advise us that this is normal for a residential street. 

The resxilts of our investigation indicate there is not a case rot- 
special treatment, such aa a reduced speed limit, or children playing sign? in 
this particular block. However, there may be some opportunities for chan^^^ef! 
in traffic patterns on an area basis, as part of an Area Planning Study. tiii 
September 19th, Council requested that the Director of Planning submit a report 
on how and when such a study could be undertaken. Ve are advised that such a 
report will be submitted to Council within the next few weeks and any study 
would include such matters as concern these petitioners. 

Mrs. Walker and Mr. Nurcomb, who heads the petition, have been 
notified of our findings and the proposal to form a Study Group for the Kitsilan 
Area. They eigree their block should not be treated on an individual baair; and 
they are looking forward to participating in the area planning study. 


RECOMMENDED ; 

THAT the question of traffic problem in the Kitsilano area 
be included as a part of an Area Planning Study by the 
Director of Planning for report back to the Commission. 

3 , Pedestrian Safety - King Edward and Oak Street 

The following report of the City Engineer was considered 
by the Commission; 

»' After hearing a delegation of concerned parents regarding 
pedestrian safety at the Intersection of King Edward and Oak Street at 
its Jime 27, 1973 meeting, the Commission passed the following resolution: 

J "the brief, as submitted by the delegation, and all 

the relevant materials in respect of the traffic 
hazard at King Edward Avenue and Oak Street, be 
referred back to the City Engineer for further 
discussion and investigation with the parents, school 
ccmnlttees and citizens in the area, for a report 
back to the Commission". 

Following this resolution, representatives of the Rngineering 
and Police Departments met with Mr. and Mrs. David Fraser representing 
parents and citizens in the area. The basic concern expressed by the parents 
is the conflict between turning vehicles and children in the crosswalks. 

A. King Ed^fyd and Oak Street 

It was agreed that this Intersection is generally the same with 
respect to pedestrian safety as other signalized intersections where school 
children ara crossing, reoognlzlng that King Edward and Oak does carry 
ralatively high traffic volvmws, except for two factors. 

(i) Th® width of the median makes this intersection aomewhat dlfforont 

from other signalized intersections where similfu* numbers of children 
cross. With the relatively heavy volume of through traffic on 0»ik 
Street during the rush hours and throughout the day, vehicles turning 
left from Oak Street often can only complete their turn during the 
amber signal. Because of the width of King Edward, there are times 
whan three or four cars, which were held up behind the left-turning 
v<ahlola, may not be able to clear the Intersection before the cross- 
traffic coDDmences, This could create some hazard for pedestrians 
\Aio may have already entered the north and south crosswalks. To 
deal with this situation we propose to lengthen the signal cycle 
from 60 to 70 seconds, so as to provide for a delayed pedestrian 
"WALK" interval in the north and south crosswalks. 
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(ii) Another conceni expressed by the parents is that turning motorists 
are unwilling to yield the right-of-way to pedestrians who step 
off the median while crossing King Edward (legally) on the "DON'T 
WALK" signal phase. VJhile the Police Department do not agree that 
there is a problem at this intersection with respect to motorists 
yielding the right-of-way to pedestrians, the increased signal 
cycle length, noted above, will 8lLso provide more time for pedestrians 
to complete their crossings in the east and west crosswalks. This 
wovild reduce the possibility of conflict with left-turning motorists, 
most of whom turn through these crosswalks on the amber phase at the 
end of the north-south green signal. 

B. Mditional seifety at signalized intersections ad,1acent to schools 

The parents feel that additional safety measures shoiild be 
provided at all signalized intersections which are located adjacent to 
schools in order to warn motorists that school children may be crossing 
at the signal. 

There are very few accidents involving school children at 
signalized Intersections adjacent to elementary schools and there is no 
evidence to suggest these locations are unduly hazardous. These locations, 
as well as the many signalized crossings from which the school is not visible 
to motorists, and which also carry numerous children, aU have much better 
protection for children than the many school crossings on arterial streets 
which do not even have signals. 

Traffic throughout the city is getting heavier and the conflict 
between vehicles and pedestrians will continue to increase. In our view, any 
lack of caution or jrielding of right-of-way by motorists at locations where 
pedestrians may be crossing the street should be dealt with more appropriately 
by enforcement and education. A further report will be submitted to yotir 
Commission in the near future on an education/enforcement program, as 
requested at the last Commission meeting. 

This report has been discussed with Mrs. Fraser, who is in arrce- 
ment with the proposed signal changes; but although she understands the basis 
for our explanation regarding the need for education and enforcement rather 
than additional signs, etc., she still feels there is a need for additional 
treatment in the form of flashing lights, etc., to alert motorists to the 
presence of school children. " 


RECOMMENDED: 


THAT the City Engineer's Report in respect of Pedestrian 

Safety on King Edward and Oak Street be received for information. 


4. Traffic Dispersal from P.N.E. Exits 


The City Engineer's Report on traffic dispersal from P.N.E. 
exits was considered by the Commission: 


"On July 27th, 1973 the following Official Traffic Commission 
r^oosaaendations were adopted by Council: 

(a) THAT the City Traffic Engineer meet with representatives 
of the P.N.E. and investigate the possibility of increased 
.use -of all three .gates. South., East and North, and report 
back to the next meeting of the Coimoission. 

(b) THAT the City Engineer's representativB discuss with the 
B.C. Hydro Bureau of Transit Services and investigate the 
possibility of improving traffic dispersal from P.N.E. 
events. 


In response to this resolution the City Engineer reports as follows: 
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[ncreaaed usage of gates on South. East euid North side 

The current gate usage for West side events is now in the order 
Df 555? to Renfrew Street gates, 35% to Hastings Street Raten, 10% to Eton Stroot 
sates and 5% to Cassiar Street gates. Because of this ovorloading onto Renrrew 
Street, the P.N.E, is endeavouring to redistribute these traffic volviniec to the 
remaining adjacent arterial streets. The P.N.E. has recently undertaken a 
irogram of surface improvements to the parking areas, additional paint markinf^s 
ind better definition to the internal parking arrangement. They are also 
:jroposing better gate definition, by way of large illuminated .signs at tho gato 
ijntrances in an attempt to increase the usage via tho gates on tho north fvnd oust 
;jides of the P.N.E, grounds. These signs will also be visible during dinporsal 
]}erlod8 to encourage exits to Eton Street on the north and Cnsaiar Street to tho 
oast. 

With the foregoing in mind, it would not bo appropriate to revert to 
]"esidential street usetge during disperseil jjeriods from the P.N.E, grounds until 
'<he benefits of the planned modifications can be assessed. 

""^WBI"^- JrWT^SiBH"^'^" ^ relieve P.N.E. traffic dispersal problem 

This subject has been discussed with both the Bureau of Transit and 
B.C, Hydro and the following comments are submitted: 


Existing Services 


Since most events at the P,N,E. grounds occur outside peak 
transit usage hours (7-9 a.m. and 4-6 p.m. weekdays) the services 
provided by B.C. Hydro for the events are not limited by availability 
of buses. Passenger load checks are used to monitor the demand for 
this type of service and buses are supplied where and when sufficient 
demand exists. 


Transit serves generally about 5% - 10% of the people going to 
P.N.E, events. Basically, three different types of bus service are 
provided; 

(a) P,N,E. Event Specials on Existing Routes - Racetrack, Colliseum 
and Stadium special buses are added to existing bus services on 
the Hastings, Renfrew, Broadway and Rupert routes. 

(b) Charter Buses - At the present time approximately 15 buses are 
chartered by different .gnaups in *nd apwmd Voioowver 'to attend 
hockey games and about the same number for footbal.1 games. 

(c) Park/Ride Express - For football games, B.C. Hydro operator, a 
park/ride service to the football stadium from tlie Oakridge 
Shopping Centre parking lot. About 10 buses are used in this 
sendee for each football game. 

Improving Services 

The 1971 study of P.N.E. traffic by N,D. Len & Associates 
concluded that for transit "probably an effective increase of perhaps up 
to double the patronage could be achieved if the service was more frequent 
and advertising of the service intensified. However, the economics of so 
doing are uncertain since B.C. Hydro barely breaks even now on providing 
extra buses, and an Increased service must probably have a lower passenger 
riding usage per bus in addition to extra advertising charges". 

The Bureau of Transit Services has advised that general improvemontc 
and additions to transit service in Vancouver and outlying areas is th(ilr 
first priority at the moment. However, means of Improving both transit 
usage and service to the P.N.E. is one of the areas they will bo investigating, 
and they see increased advertising of special P.N.E. transit oorvicos as 
being probably the most effective way of generating more patronage of those 
services. This matter Is being pursued further with the Bweau of Transit 
Services. " 
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RECOMMENDED ; 

(i) THAT the City Engineer's Report on Traffic Dispersal from 
P.N.E. Exits be received. 

(ii) FURTHER THAT the Chief Constable be asked to report back 
to the Commission on the subject of traffic dispersal 
from the P.N.E. exits, one month after the implementation 
of the proposals by the P.N.E., i.e. installing 

larger illuminated signs at the gate entrances in an 
attempt to increase the usage via the gates on the north 
and east sides of the P.N.E. grounds. 


5, School Crosswalks on Multi-lane Streets 

The subject matter was introduced by the City Engineer's 
Department, whose supporting report reads as follows: 

" ThB question of adequacy of signing at school crosswalks on wider 
multi-lane streets has been raised on a number of occasions, particularly in 
the past year. Earlier this year, when we were considering a request for 
additional crosswalk signing at Nanaimo and 20th Avenue, the Police Depjirtment 
felt that this location warranted supplementary overhead signing due to n 
dovmgrade from the south and a change in road width on Nanaimo at 22nd Avenue. 
Accordingly, we Installed such signing here, as we have done at several locations 
in the past, each on its own merits. Discussions on the subject with the Police 
Department also revealed a general difficulty with enforcement at school oross- 
walks on wide, multi-lane streets, particularly with motorists who claim they 
did not see the signs. In view of this, the Police agreed with us that the 
increased target value of overhead signing was desirable and would be of 
significant advantage at school crosswalks on wide streets. 

The Police Department is of the opinion that violations of "i^t,op 
When Occupied" school crosswalks have become significantly more prevalent in 
the past few years. Although part of this increase can be attributed to ji 
general decrease in respect for pedestrian rights-of-way, we feel that on wltlc;r 
miilti-leine streets motorists often do not see the marginal crosswalk nif^nii and 
are therefore unaware of the "Stop When Occupied" nature of the crosswalk. On 
wide streets, the existing side-mounted crosswalk signs are simply too far I'l-oni 
the middle of the road to be readily seen by motorists in the centre-line lunoH, 
particularly imder conditions of heavy traffic when many other factors demand 
the motorists' attention. 

In reviewing school crosswalks on mvilti-lane streets, we coiuUili^red 
supplemental overhead signing appropriate at 43 crosswalks on streets carryinc, 
or capable of carrying, 3 lanes of traffic in each direction or 2 lanes of 
traffic plus parking in each direction. School crosswalks on other streets, of 
lesser capacity, wotdd continue to be marked with side-mounted signs only, 
slnoe the existing signs are felt to bo effective. 

The total estimated cost of supplemental signing at the A3 cross- 
walks involved is ♦26,000, Funds are not available in the Department's budget 
to carry out this work in 1973. Therefore, it is proposed that the work be 
carried out over a period of two years, with the funds for the first half of 
the program to be budgeted for in 1974.. 

Accordingly, it is RECO^IffiNDJD that at all school crosswalks with 
side-mounted signing only, on streets carrying, or capable of carrying, 3 lanes 
of traffic in each direction or 2 lanes of traffic plus parking in each direction 
supplemental overhead signing be installed for each direction of travel. It is 
further RECOMMENDED that such supplemental signing be installed over a two year 
period commencing in 1974- and the funds be budgeted for this work in 197A and 
1975." 


Relating to the above issue, a letter from the Board of 
School Trustees dated September 2?, 1973, enumerated the following 
crossings in the city that have been of concern to parents and 
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residents of the areas: 


I . 

•♦th Avenue and Trimble Street (letter sent) 

2. 

5th Avenue and Renfrew Street — primary annex 

3. 

10th Avenue and Trimble - 

- especially in evening hours 

t. 

7th Avenue and Rupert — 

street has recently been widened 

5. 

H9th Avenue and Frontenac 

V Community schools causing 



1 concern 

6. 

4th Avenue and Bayswater 


7. 

6th Avenue and MacDonald 

— raised at previous O.T.C. meetings 

8. 

16th Avenue and Balaclava 

Street (Carnarvon School) 

9. 

Victoria diversion (Selkirk School) — raised at former O.T.C. 


meetings by elderly residents 


The Chairman felt that a Sub-Committee be struck to decide 
actions to be taken in respect of the nine crossings mentioned 
in the letter of the School Trustees. 

Alderman Rankin vehemently opposed the proposal of a Sub- 
Committee and informed the Chairman that the enforcement of the 
traffic by-law respecting speeding was the solution. He 
strongly suggested that radar traps be laid at intersections 
which created problems. 

On the question of radar, Superintendent McRae of the Police 
Department, advised that provisions were being made to include 
the item on their next budget. After a very lengthy discussion 
it was 

RECOMMENDED ; 

(i) THAT the Chairman present a position paper for discussion by 
the ■ Commission on the question of the nine intersections 

or any other number that the Chairman wishes to include, and 
the type of actions to be taken in each case, at its next 
meeting. 

(ii) FURTHER THAT the City Engineer's report be received and the 
recommendations be considered for inclusion in the Chairman's 
position paper. 


Vancouver Police Department - Administration Traffic Accident and 
Enforcement Summary Report for June and July. 1973 

Superintendent McRae informed the Commission that in the last 
two months, accident rate was on the rise, which is a matter of 
concern. Although manpower of the Police Department has not changed 
since 196S, effort has been made to increase enforcement. 

The Commission agreed that the most realistic and effective 
method of controlling traffic violations would be more police 
patrol cars with radar. It was noted that in comparison to Toronto 
which has 28 radar sets, Vancouver has only two. However, it 
was assured that provision for more radar would be included in 
the next budget report of the Police Department. 

When considering the summary reports for the months of June 
and July, members of the Commission expressed their inability to 
comprehend the report as presented and it was felt that details be 
presented more clearly. 
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Superintendent McRae assured that future reports will be 
more detailed and clear. 

RECOMMENDED ; 

THAT the Vancouver Police Department's report for the months 
of June and July, 1973 be received. 


POX CQQiJi actio:-: £2e pa5E{s) f Z,. 


The meeting adjourned at S:25 p.m. 

■« *■ 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON FINANCE & ADMINISTRATION 


OCTOBER 4, 1973 


A meeting of the Standing Committee of Council of Finance 
and Administration was held in #1 Committee Room, Third Floor, 
City Hall, on Thursday, October 4, 1973 at 12:00 noon. 


The minutes of the Standing Committee of Finance and 
Administration, dated September 27, 1973 were adopted as 
amended by Council. 


RECOMMENDATION 


1, Personnel Services Department — Review of Operations 


This was the fourth in a series of meetings reviewing the 
operations of Civic Departments. 

Mr. Peterson, Director of Personnel Services, introduced 
various members of his staff who were present and proceeded to 
distribute a series of documents covering such matters as the 
organization and function of the department, changes in work- 
load, forecast of future changes. Manpower planning for the 
City, the relationship with unions, and statistical information. 

Mr. Peterson, in explaining the functions of his Department, 
advised that the Department was in a critical situation because 
of changes in staff. Changes had occured because of resignations, 
promotion within the service to other Departments, retirement, 
and illnesses. Foiir key employees had left the service for other 
positions between May and July of this year. Mr. Peterson also 
explained that because of the demand for Personnel Officers, he 
found himself in the position of training employees and having 
them move on to other positions in industry, soon thereafter. 

The Committee was advised of the relationship between the 
Department and the Civic Unions and it was stated that there 
was good relationship with V.M.R.E.U., however, Mr. Peterson 
was of the opinion that an improvement is required in respect 
of the outside workers union. It was explained that the Sngineer- 
ing Department handles its own recruiting and promotions for 
outside employees and this was part of the problem. 

The Committee was advised of the duties of the Department's 
Training Officer and of the progress being made to date, and 
training that is required to be set up for Civic employees in 
the future. 


PRESENT: 


Alderman Bowers (Chairman) 

Aldermen Gibson, Harcourt, and Volrich 


ALSO PRESENT: 


Alderman Linnell 
Alderman Marzari 


CLERK TO THE 
COMMITTEE 


R. Henry 
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personnel Services Department-— ReYlew of Opgfationa 


Mr. Peterson was of the opinion that training of supervisory 
staff within the service is of prime importance and in his opinion 
is a number 1 priority. Proper supervision and knowledge woiild 
alleviate many of the problems between union and management, he 
indicated. 

The matter of classification was discussed and Mr. Peterson 
answered questions in this regard, indicating that staff in this 
section had less than a years* experience. 

In reply to questions, Mr . Peterson indicated that there was 
a close coordination with the Workmen's Compensation Board inso— 
faras an existing program of safety is concerned. It was suggested 
that an earlier report on the matter of the City's safety policy 
program be circulated to Council members. 

The matter of recruiting was raised, as the Unions at an 
earlier meeting indicated there were delays and problems in this 
area and that the recruiting should be decentralized with the 
departments recruiting personnel. Mr. Peterson was strongly of the 
opinion that there were no delays in recruiting and that his 
Department has a good record in this regard and felt that the 
situation would not improve if departments were handling recruit- 
ing on their own. 

Following further consideration of this topic the Committee, 

RECOMMENDED: 

THAT the report of the Personnel Director be received and 
that Council endorse the existing procedure whereby the Personnel 
Services Department is in charge of recruiting personnel and 
therefore, the recruiting continue to be centralized in this 
manner. 


The Committee adjourned at approximately 1:40 p.m. 


FOR COUNCIL ACTION SEE PAGE(S) IZ 
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CITY OF VANCOUVER 
REGULAR COUNCIL IlEETING 


A Regular meeting of the Council of the City of Vancouver was 
held on Tuesday, October 23, 1973, in the Council Chamber at 
approximately 2:00 p.m. 

PRESENT : Deputy Mayor Gibson 

Aldermen Bowers, Har court, Hardwick, 
riarzari, Ilassey, Pendakur, 
Rankin and Volrich 

ABSENT ; Ilayor Phillips (Civic Business) 

Alderman Linnell (Leave of Absence) 

CLERK TO THE COUNCIL: R. Henry 


PRAYER The proceedings in the Council Chamber were opened 
with prayer. 


ACKNOWLEDGEIIENT 

The Deputy Mayor acknowledged the presence in the Council Chamber 
of students from Langara Campus, Vancouver City College, under the 
direction of Mr. Watts. 

'IN CAMERA' MEETING 

The Council was advised that the 'In Camera' Committee was agree- 
able to the items proposed for 'In Camera' consideration later this 
day. 


ADOPTION OF MINUTES 

MOVED by Aid. Pendakur, 
SECONDED by Aid. Rankin, 

THAT the Minutes of the Regular Council meeting (with the 
exception of the 'In Camera' portion) dated October 16, 1973, be 
adopted , 

- CARRIED UNANIMOUSLY. 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Pendakur, 
SECONDED by Aid. Rankin, 

THAT the Council resolve itself into Committee of the Whole, 
Deputy Mayor Gibson in the Chair. 

- CARRIED UNANIMOUSLY. 


UNFINISHED BUSINESS 

1. Crossing: Cassiar Street 
from 4 01 Highway 


It was agreed to defer this matter pending the hearing of a 
delegation later this day. 

2. Delegation: Canadians for 
Democracy in Chile 


It was agreed to defer this matter pending the hearing of a 
delegation later this day. 
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3 . Lodging House By-law 

Council, on October 16, 1973, after receiving a delegation from 
the Vancouver and District Public Housing and Tenants' Association, 
deferred consideration of the Standing Committee on Housing Report 
dated October 2, 1973, and the Director of Permits & Licenses report 
of October 11, 1973, both' dealing with the Lodging House By-law, to 
this meeting of Council. 

Council also requested a report from the Corporation Counsel 
and the City Building Inspector as a result of the various points 
raised in the brief submitted by the Association, and in this 
regard. Council noted a report dated October 22, 1973, from the 
Officials . 

MOVED by Aid . Harcourt , 

THAT the recommendations as contained in the report of the 
Standing Committee on Housing dated October 2, 1973, be approved. 

FURTHER THAT the following recommendations as contained in the 
report of the Director of Permits & Licenses (Department Report) be 
approved : 


" (1) Section VII be deleted from the proposed Lodging 
House By-law. 


AMENDED 


(2) Commencing January 1, 1974, the City require all 
hotels and motels to obtain a current Business 
License. This will reaffirm the City's control 
over the operation of accommodation in all hotels 
and motels and the City would be in a position to 
suspend the license for cause and should eliminate 
the need for licensing the Lodging House Keeper. 
At the present time there is no license to suspend." 

FURTHER THAT the Director of Permits and Licenses report on the 
feasibility of requiring lodging houses to be equipped with tamper- 
proof power supplies as proposed in the brief from the Vancouver and 
District Public Housing Tenants' Association. 

FURTHER THAT the Medical Health Officer be requested to submit 
a report on any additional staff required or ramifications necessary 
to enforce the Lodging House By-law. 

- CARRIED UNANIMOUSLY. 


On a point of privilege Alderman Volrich objected to the 
wording of certain placards displayed by persons in the 
public gallery. 


NEW BUSINESS 

1. Fire - Commercial Hotel, 
34 Cambie Street 

At this point in the proceedings, Council agreed to consider the 
matter of the recent fire at the Commercial Hotel, 34 Cambie Street, 
which resulted in the loss of life. 

Alderman Rankin submitted the following Notice of Motion which 
was recognized by the Chair: 

"THAT WHEREAS there was a serious fire at the Commercial 
Hotel in the City of Vancouver; 

AND WHEREAS the fire caused the death of a number of 
people ; 

cont'd 
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NEW BUSIHESS (cont'd,) 


1, 


Fire - Commercial Hptel, 
34 Cambie Street 


(eoht'd. ) 


AND WHEREAS there are allegations that the night watchman 
was asleep and inebriated and unable to fulfill his 
functions ; 

BE IT RESOLVED THAT Council set up a hearing under Section 
156 of the Vancouver Charter to enquire into this situ- 
ation and situation surrounding security against fires in 
downtown hotels , " 


There followed further discussion on this matter and it was sug- 
gested that a report on the Fire By-law amendment submitted by the 
Fire Chief last year, be reconsidered by Council. 


MOVED by Aid, Volrich, 

THAT the City Coroner be requested to hold an inquest and to have 
a full search and enquiry into the cause of the fire at the Commercial 
Hotel, and the Corporation Counsel or his representative be present at 
such inquest. 


4. Report on Composition and Functions of 
the Official Traffic Commission 


City Council, on October 16, 1973, when considering a report from 
the Chairman of the Official Traffic Commission on the Composition and 
Functions of the Commission, deferred the report and the following 
motion, to this meeting of Council: 

"MOVED, 

THAT the Official Traffic Commission membership be 
restructured as follows: 


2 Aldermen appointed annually 

1 representative of the School Board 

1 representative from the following organizations: 

Vancouver Traffic and Safety Council 
B.C. Automobile Association 
B.C. Hydro Safety Office 
Vancouver Parent-Teacher Council 


The related City officials to be available to the Commission 
in an advisory capacity." 

A copy of a memorandum on the topic from the Assistant City 
Engineer - Traffic & Transportation- Division , had been furnished 
to members of Council as instructed by Council. 

After further considering this matter, the motion by Alderman 
Marzari was put and - LOST, 

(Alderman Bowers, Deputy Mayor Gibson, Aldermen Hardwick, 
Massey, Pendakur, Rankin & Volrich voted against the 
motion) . 


(Notice) 


CARRIED UNANIMOUSLY, 


with power to add 


BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS 


A. BOARD OF ADMINISTRATION, 

General Report, October 19, 1973 

WORKS & UTILITY MATTERS (October 19, 1973) 

Clause 1 - Closure of Lane North of 15th Avenue, 
East of Prince Edward Street - Mt. St. Joseph Hospital 

MOVED by Aid. Massey, 

THAT the recommendation of the Board of Administration as con- 
tained in the above clause be approved. 

- CARRIED UNANIMOUSLY. 

Clause 2 - False Creek Purchase of 
Sewer Pumping Station 


MOVED by Aid. Massey, 

THAT the recommendation of the Board of Administration as con- 
tained in the above clause be approved. 

- CARRIED UNANIMOUSLY. 
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HARBOURS & PARKS IIATTERS (October 19, 1973) 

MOVED by Aid. Hardwick, 

THAT the report of the Board of Administration with respect to 
the North Fraser Harbour Commissioners - 1972 Audited Statements, be 
received for information. 

- CARRIED UNANIMOUSLY. 


BUILDING & PLANNING MATTERS (October 19, 1973) 

MOVED by Aid. Hardwick, 

THAT the recommendation of the Board of Administration contained 
in this report in the matter of Proposed Lodge for Single People 
(Similar to Oppenheimer Lodge) , be approved. 

- CARRIED UNANIMOUSLY. 


FINANCE MATTERS (October 19, 1973) 

The Council considered this report which contained four clauses 
identified as follows: 


Clause 1 
Clause 2 
Clause 3 


Vancouver Public Library Maintenance Branch 
Air Conditioning Equipment 

Vancouver Business and Professional Women's 
Club - Request for Dinner 
Youth Health Services - 
Request for Additional Staff 
1974 Charter Amendments 


Clause 4 

The Council took action as follows: 

Clause 1 - Vancouver Public Library Maintenance 
Branch - Air Conditioning Equipment 

MOVED by Aid. Bowers, 

THAT the recommendation of the Board of Administration as contained 
in this clause, be approved. 


- CARRIED UNANIMOUSLY, 


cont; 'd 
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BOARD OF ADMINISTRATION, DEPARTMEMT & OTHER REPORTS (cont'd.) 


FINANCE JlATTBUg . {fJotC^MSr 19, 1973) (cont'd,) 

Clause 2 - Vancouver Business and Professional 
Women's Club - Request for Dinner 


MOVED by Aid. Bowers, 

THAT no action be taken with respect to the request of the Vancouver 
Business and Professional Women's Club for the City to host a dinner 
during the Club's convention. 

- CARRIED UNANIMOUSLY. 


Clause 3 - Youth Health Services 
Request for Additional Staff 

MOVED by Aid. Har court, 

THAT the recommendations of the Medical Health Officer contained 
in this clause, be approved in principle and the 1974 costs be 
approved in advance of the 1974 Revenue Budget up to March 31, 1974 
only. 

FURTHER THAT approaches be made by Council to the Provincial 
Government with respect to better cost sharing formula for Youth 
Health Services. 

- CARRIED UNANIMOUSLY. 


Clause 4 - 1974 Charter Amendments 

MOVED by Aid. Volrich, 

THAT the following list of suggestions form the basis of an 
application to the Private Bills Committee for amendments to the 
Vancouver City Charter, and the Corporation Counsel submit these 
applications formally to a future meeting of Council: 

t Earlier this year Council approved action to seek 
an amendment incorporating the same provisions as 
are contained in the Municipal Act with respect 
to Heritage Advisory Boards. 

** Council earlier approved an application for a 

Charter Amendment to provide for semi-annual or 
other periods for tax billings and payments. 

IV Council has approved an amendment to section 306 (i) 
as recommended by the Housing Committee to require 
improvements in the standards of accommodation 
available in dwellings and for providing that 
failure to comply would permit the City to do the 
work with costs to the person responsible. 

— Council has also approved the necessary amendments 
to advance nomination day and election day, and to 
provide for the identity of party affiliation on 
the ballot and the removal of the corporate vote. 

-! That the Park Board's request that the word "Public" 
be deleted from the Board's official title be 
endorsed. 

^ The Finance and Administration Committee requested 
that consideration be given to amending the Charter 
provision regarding the keeping of properties and 
premises in a neat and tidy condition so that upon 
failure to do so the City could move in and do the 
work and charge the cost to the owner or add the 
cost to the tax roll. 
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BOARD OF ADMINISTRATION^ DEPARTMENT & OTHER REPORTS (cOntM. 1 


FINANCE MATTERS (October 19^ 1973) {c(?n^'4.) 

-r That a special-grounds provision regarding street 
lighting should be extended to include lane 
lighting which is carried out in a somewhat 
different manner. 

Historic Areas : That there be a period of up to 
90 days before demolition is permitted to enable 
Council to decide whether to designate a site as 
anhistoric site or not. 

^ External Auditors ; It is recommended that exten- 
sive changes be sought with respect to the 
appointment and responsibilities of the external 
auditors. These proposals align very closely 
with the Municipal Act. The changes are not too 
substantive, but would tend to delineate and 
clarify the responsibilities. 

The Assessment Commissioner suggested that the 
newspaper advertising, when required to carry 
out initiative projects, involves an annual 
expenditure of approximately $15,000.00. This 
advertising is in addition to the Notices sent 
to the owners affected by the project. He sug- 
gests that since he does not receive any enquiries 
as a result of the newspaper publication, it would 
appear to be superfluous to local improvement pro- 
cedure . 

The Police Commission, upon being advised that the 
B.C. Bar Association, at its annual meeting, 
recommended that it be in the public interest that 
cities and municipalities should be responsible 
for the tortious acts of police officers, recommends 
that a Charter Amendment be obtained to this effect. 

^ Parks on Local Improvements : The Mayor has suggested 
that perhaps the provision of parks should be raised 
as another item to be included in the "special grounds" 
procedure of the local improvement procedure. 


FURTHER THAT the following suggestions be referred as noted: 

In July of this year Council considered and agreed 
in principle to the suggestion of a cash payment in 
lieu of provision of off-street parking. Details of 
this have not yet been finalized for Charter Amendment 
purposes . 

Referred to the Standing Committee on Civic Development 
for recommendation. 

It is suggested that the cost of work done prior to 
undertaking the local improvement project should be 
included in that project; e.g., the Champlain Heights 
walks and lighting for a new school had to be done 
before it was legally possible to advance local 
improvement procedures. The form of the amendment 
will require study. 

Referred to City Engineer for report to the next 
meeting of Council. 
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glauae 4 ~ 3.974 Charter Amendments (cont'd.) 

— Transference of Development Rights ; This suggestion 
comes forward as a result of the attempts during the 
Christ Church Cathedral discussions to allow develop- 
ment rights to be transferred from an owner to an 
adjacent owner. 

Referred to Standing Committee on Civic Development 
for recommendation. 


FURTHER THAT the following suggestions not be applied for as 
Charter Amendments : 

•^^ A request was received from the Vancouver Athletic 
Commission that an amendment be obtained to provide 
that the appointment of members should be for two 
years, the same as for the City Council. 

^ Power to Control Urban Design : In view of the estab- 
lishment of the Urban Design Panel there should be 
clear legislation authorizing its establishment and 
prescribing the powers which it may exercise. 

— The Police Commission also felt that there should be 
some form of Charter Amendment to authorize the 
retention of outside counsel if approved by the 
Commission for police officers charged with an 
offence arising out of the performance of their 
duties . 

- CARRIED UNANIMOUSLY. 


Horse Racing on Sundays 

MOVED by Aid. Bowers, 

THAT a Charter Amendment be sought to permit horse racing on 
Sundays . 

- LOST. 

(Aldermen Harcourt, Hardwick , Deputy Mayor Gibson, 
Aldermen Pendakur and Rankin voted against the 
motion) . 


PERSONNEL MATTERS (October 19, 1973) 

MOVED by Aid. Pendakur, 

THAT the request by Mrs. Derby for one days leave of absence with 
pay on November 7, 1973, and two days leave of absence without pay 
on November 8 and 9, 1973, for the purposes set out in the Board of 
Administration report, be approved. 

- CARRIED UNANIMOUSLY. 


coiit ' d 
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BOARD OF ADMINISTIUITSOgr^ DEPARTMENT & OTHER jtg^ORfS - (Cont'd.) 

PROPERTY MATTERS (October 23, 1973) 

The Council considered this report which contained three clauses 
identified as follows: 

Clause 1: Rent Review: Larwill Park 

Clause 2: Establishment of Land for Highway Purposes: 
Subdivision, Musqueam Indian Reserve No. 2 

Clause 3: Sale of Lot D, D.L. 538, Situated 4th Avenue 
and Wallace Street: Provincial Government 

The Council took action as follows: 

Clause 1 - Rent Review: 
Larwill Park 


MOVED by Aid. Bowers, 

THAT the recommendation of the Board of Administration as contained 
in this clause be approved, but that the B.C. Hydro & Power Authority 
be requested to upgrade the passenger waiting rooms at the depot. 

- CARRIED UNANIMOUSLY. 


Clause 2 - Establishment of Land for 
Highway Purposes: Subdivision, 
Musqueam Indian Reserve No. 2 


MOVED by Aid. Bowers, 

THAT the recommendation of the Board of Administration as contained 
in this clause, be approved. 

- CARRIED UNANIMOUSLY. 


Clause 3 - Sale of Lot D, D.L. 538 
Situated 4th Avenue & Wallace Street: 
Provincial Government 


MOVED by Aid. Harcourt, 

THAT the original conditions as approved by Council on July 3, 
1973, with respect to this property, be confirmed, i.e. normal 
sale conditions. 

- CARRIED UNANIMOUSLY. 


The Council recessed at approximately 3:45 p.m., and 
following an 'In Camera' meeting in the Mayor's Office, 
reconvened in open session at 4:10 p.m., with the same 
members present. 
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B. Report of Standing Committee 

on Community Development, October 4 

The Council considered this report containing clauses identified 
as follows: 

CI. 1: Champlain Heights - Areas E & F 

CI. 2: Liquor License Applicant - Rhoan's Rockpile Ltd, 
CI. 3: Fraser River Lands - Angus to Barnard Streets 

south of Marine Drive 
CI. 4: Charles-Adanac Planning - Progress Report 

MOVED by Aid. Volrich,' 

THAT the information of the Committee contained in the fore- 
going report be received. 

- CARRIED UNANIMOUSLY 

C. Recreational, Educational and Skill Development 
Programme for Residents of Public Housing 

The Council considered a report dated October 11, 1973, sub- 
mitted by Aldermen Rankin and Marzari^ on the above subject, on 
behalf of the Standing Committee on Social Services. The Council 
took action as follows: 

MOVED by Aid. Rankin, 

THAT the recommendations contained in this report be approved, 
after adding as recommendation 'E', the following: 

"that when this subject is reconsidered next year the 
new Director of Recreation of the Park Board be 
consulted on the matter". 

- CARRIED UNANIMOUSLY 

D. Standing Committee on Social Services 
October 11, 1973 

Aldermen Rankin and Marzari, under date of October 11, 1973, 
submitted a report on behalf of the Standing Committee on Social 
Services on the following matters: 

CI. 1: Grant Request - Toy Library 

CI. 2: Provision of Multi-Service Facility in 

the Central and Oliver Hotels 
CI. 3: Police Department C.P.I.C. System 

The Council took action on the report as follows: 

Clause 1: Grant Request - Toy Library 

MOVED by Aid. Rankin, 

THAT the recommendations of Aldermen Rankin and Marzari con- 
tained in this clause be approved , 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 

Clauses 2 and 3 

MOVED by Aid. Rankin, 

THAT the information in these two clauses, submitted by Alderman 
Rankin and Alderman Marzari on behalf of the Committee, be received. 


- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION. BEPARTMENT OTHER EEPORTS (cont 'd ) 

E. Standing Committee on 
Social Services, October 18 

Alderman Rankin and Alderman Marzari, under date of October 18, 
1973, submitted a report on behalf of the Social Services Committee 
in the matter of Parking Exemption Stickers - Greater Vancouver 
Health Project. Action was taken as follows: 

MOVED by Aid. Rankin, 

THAT the recommendation of Alderman Rankin and Alderman 
Marzari contained in this report be approved. 

- CARRIED UNANIMOUSLY 

F. Report of Standing Committee on 
Finance and Administration 
October 11. 1973 


The Standing Committee on Finance and Administration submitted 
a report dated October 11, 1973, containing clauses identified 
as follows: 

CI. 1: Cultural Grants - Guidelines for 1974 

"A" General Procedures 
"B" 1974 Budgeting 

CI. 2: Proposed Changes in Taxation Policy 

The Council took action on the report as follows: 

Clause 1: Cultural Grants 

MOVED by Aid, Bowers, 

THAT the recommendation of the Committee contained in this 
report be approved, with the exception of that section marked 
B(IV) referring to "Other Organizations" which be deferred 
pending a report on the rationale of increasing these particular 
grants by 33% over 1973 as recommended, 

- CARRIED 

(Alderman Marzari voted against the motion) 

Clause 2: Proposed Changes in Taxation Policy 

MOVED by Aid. Bowers, 

THAT the information submitted by the Committee in this 
clause be received. 

- CARRIED UNANIMOUSLY 

G. Joint report of False Creek Committee 
and Standing Committee on Waterfront 
and Environment, October 16, 1973 

After considering this joint report on the subject of 
Interim Standards for Marinas, it was, 

MOVED by Aid. Hardwick, 

THAT the information contained in the report be received. 


- CARRIED UNANIMOUSLY 
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H. Illegal Suites 

The Director of Permits and Licenses submitted the following 
report under date of October 19, 1973: 


"The Comiittee of Officials has considered the follcwing requests under 
the policy established by Council concerning Illegal Suites - Hardship 
Cases, aund reports as follows: 


(a) The following applications recommended for approval by the 
Sub -Commit tee be approved: 


Mrs. Zlata Leskovar (owner), 2465 Triumph Street 

Mrs, Bdna I, Grimway (owner), 150 Bast King Bdward Avenue 

Kulwant Kaur Bains ( owner), 371 S. H, Marine Drive 

A jit Bedall (tenant), 926 East King Bdward Avenue 

Margaret Bowers (tenant), 1006 Victoria Drive 

Mrs. Elizabeth Arnold ( owner), 1961 Bast Broadway 


(b) the following applications be approved for one year from the date 
of this Resolution: 


Beverly D. & Gerry D. Boomer (tenants), #1 - 2515 West 2nd Avenue 

Joginder Kaur Chahal (tenant), 787 Bast 53rd Avenue 

Briino & Luciana Porcellato (tenants), 2810 Kitchener Street 


(c) the following applications be approved for six months from the 
date of this Resolution: 


Choong N. Park (tenant), 4539 Beatrice Street 
W. B. Cackette (tenant), 2590 West 5th Avenue 


(d) the following applications be not approved: 


Mile Bobanovic ( owner) , 4919 Rupert Street 
Helen Alexander (tenant), 317 West 22nd Avenue 
John W. Campbell (tenant), 766 Bast 32nd Avenue 


(e) in respect to the above mentioned, the City Building Inspector be 

instructed to withhold enforcement action and to carry out the policy 
as adopted by Coxuicll on December 17, 1963, and as anended by Council 
on November 10, 1964." 


MOVED by Aid, Pendakur, 

THAT the foregoing report respecting Illegal Suites - Hardship 
Cases, and containing clauses (a) to (e) , be approved, 

- CARRIED UNANIMOUSLY 


BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 


I, Report of Special Committee re 

Detoxification Centre Society Unit 
October 10, 1973 


The Special Committee re Detoxification Centre Society Unit 
submitted the following report under date of October 10, 1973: 

"Your Committee submits the following recommendations to Council . 
RECOMMENDATION 

1. Submission by Alcohol and Drug Commission With 
Respect to Detoxification Units in Vancouvi.'r 

Your Committee had for consideration today a letter addressed 
to Mayor Phillips dated October 3, 1973 from Dr. John Dick, Vice- 
Chairman, Alcohol and Drug Commission. This letter read as follows: 

"The treatment of persons inebriated with alcohol has 
gone on for many years. It has been done in many ways 
by individuals and organisations, with varyinc degrees 
of success, in many parts of North America. 

In Vancouver there has been concern particularly with 
the skid row situation and with the drunk tank in the 
city "Lock-up" for many years, witness the Skid Row 
Reports to Council in the 1960's and the VMA report on 
the lock-up dated 1966. 

The brunt of the work has been carried out over the 
past two decades by;- 

1. Individuals in the homes of citizens. 

2. The emergency departments of our hospitals. 
3« The Salvation Army. 

U, The Central City Mission. 
Vancouver Police Lock-Up. 


About 1970 the term "Detoxification Centre" became widely 
used. There was controversy about it beinf, medical or 
non medical. There was talk of building a new hospitaJ 
Just to accommodate such drug dependent people in need 
of detoxification. 

At this tine, City Hall af.reed to put up $300,000 towarcj 
building a special unit on a cost sharing; basis. At the 
same time they supported financially the Vnncouver 
Detoxification Society whose goal was to develop such a 
unit • 

negotiations went on with both Civic and Provincial 
Governments . 

The hospital plan was shelved. 

Last year Alderman Rankin and the Vancouver Detox. Society, 
along with other interested parties formed a Special 
Committee to develop a new unit to augment the work of 
the Salvation Army Interim Unit funded originally by 
Mr Gagliardi. 

The China Creek Detox. Unit concept was the result. 

In the meantime the B.C. Alcohol and DruR Commission was 
formed on June '»th by the Provincial Government. It was 
given a broad mandate to coordinate efforts in this fieiU. 

Because of the urgency of the Vancouver situation, early 
consideration was piven by the Commission to developin.r 
adequate detox, facilities in this city, bearing in mine 
the still overcrowded drunk tank. A review was called 
for and the following facts were established. 


1^1 


Hegular Gouwcil, Ooto^er 1973 13 

BOARD or ADMINISTRATION. DEPARTMENT St OTHER REPORTS (cont ^d ) 

Report of Specllftl 'Committee re 
Detoxification Centre Socioty Unit 
(con I ' c. J 


1. The Salvation Army unit costs approxinately $200,000 
per annum to run. 

2. Its use has not been maximal. 

I 

3. There is no troining program for additional staffinr', 
should a second unit be needed. 

Under these circumstances the Commission felt Lliat beforo 
a China Creek unit was built we shouJd nnxipir.i- n.n^ devrloT' 
the unit at ilurbour [-''rlits doing this as a direct service, 
rentinc the premises only from the Salvation Army on a 
years trial basis. 

This new Alcohol and Drug Commission unit would bcfin to 
alleviate the situation in the drunk tank and would serve 
as a training; unit for badly needed nev personnel. 

Experience in the next few months may very well denonstr;;Le 
a need for the China Creek unit but at the moncnt wo would 
submit that City Council favourably consider a "hold" in 
this development, 

• ■ 

The Salvation Army have provisionally indicated their wil- 
lingness to proceed with our proposals stortlnr "Jov. 

We intend to set up an advisory committee to this now unii. 
with broad terms of reference in the whole dotox uron i i'. 
Vancouver. It would be our hope that City Council would 
appoint a representative to this new committee. 

Because of the immense importance of this pro.lect to the 
citizens of Vancouver, r epr e s e n t n t i ve s from the Comnission 
will villinRly discuss further details either with youmcl;' 
or council or Alderman Kankln's special committee, at a 
mutually ac^reed time. 

I sense that the time Is ripe for a real step forward in 
this field. Ko one has all the answers. We need an cnroinc 
program, adequate evaluation, training systems etc. ihc 
detox, centre is the first phase in this program. Much work 
remains to be done in halfway houses, hospital back up, ser- 
vices, rehabilitation units and hostel units. 

Your early consideration of our plan will be greatly apprec- 
iated." 


Your Coitimittee discussed the above letter with Dr. Dick and 
others present under two main headings : 

(i) Interim Detoxification Unit at Harbour 
Lights, Downtown Eastside 

The Alcohol and Drug Commission proposes to operate the intorim 
detoxification unit as a direct service, renting the premises on 1 y 
on a year's trial basis. Dr. Dick gave as reasons for this proposal 
the fact that the present interim detoxification unit costs approxi- 
mately $200,000 per year to operate; its use has not been maximal; 
there is no training programme at present for additional staff should 
a second unit be needed. The Commission proposes to operate tho 
interim unit to maximum capacity. It considers that operation of 
this unit on a year's trial basis would provide a sound basis of 
information towards development of a second unit. 

There was discussion on why the unit is not ut ilized to full 
capacity (full capacity is 26 beds). Both Staff Inspector Brown 
and Mr. Pokorny felt that the main reason is that, at presont, tlic 
Police do not have the legal right to bring people to the unit from 
the jail as the interim unit is not designated as a treatment i-ontre 
under the Summary Convictions Act . Dr. Dick stated the Commission 
anticipates having the Summary Convictions Act amended to permit the 
unit to be designated as a treatment centre, but he could not give 
a definite date by which this could be done. , 

•oiwit^'iil:,,..,. 
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Report of Special Comatttee re 
(cent 

The Commission has received provisional agreement from the 
Salvation Army to their proposal and hope to proceed on or after 
November 1, 1973. It is the Commission's intention to set up an 
advisory committee to the proposed unit with broad terms of refer- 
ence in the whole detoxification area in the City of Vancouver. 
They have requested that City Council appoint a representative to 
this committee. 

Your Committee favours the proposal of the Commission with 
respect to the further development and full utilization of the 
interim detoxification unit and following further discussion it v^3s 

RECOMMENDED 

A. That Council appoint a member of Council to act as its 
representative on the advisory committee to the interim 
detoxification unit; 

B. That Council request the Attorney-General to designate 
the interim detoxification unit at Harbour Lights as .i 
treatment centre under Section 64A of the Summary Con- 
victions Act. 

(ii) The Proposed New Detoxification Unit 

The Alcohol and Drug Commission requests that Council favourably 
consider a "hold" on the development of the proposed new detoxifica- 
tion centre. Dr. Dick, on behalf of the commission, stated that 
this "hold" would permit the Commission to adequately evaluate ihc 
interim detoxification unit and the value of detoxification units 
in the treatment of alcoholics; permit the building up of adequate 
back up facilities, e.g. halfway houses, hospital back up ser\"ico^, 
rehabilitation units and hostel units. Dr. Dick pointed out that 
some of the hospitals in Vancouver are thinking in terms of including 
detoxification facilities as part of their services. 

There was intensive discussion on the request of the Commission 
to "hold" development of the new detoxification unit. Staff Inspec- 
tor Brown stated that the Police Department might be willing to 
consider training staff for detoxification units in the jail. 

Your Committee also felt that as the interim detoxification 
unit has been operating for 18 months, sufficient data should be 
available without the need for further study. 

Consensus was that there is a need for a larger number of 
detoxification beds than currently provided in the interim detoxi- 
fication unit (26 beds) and therefore your committee 

RECOMMENDS 

That Council reaffirm its resolution of November 7, 1972 
supporting in principle the immediate development of a 
60 - 75 bed detoxification unit centre to remove alcoholics 
from the City jail; 

FURTHER RECOMMENDS 

That Council request the Alcohol and Druy Commission to 
appoint staff on an ongoing basis to complete the design 
of the proposed new detoxf icat ion facility and to work 
out the necessary liaison for provision of this facility. " 


coat ' (J 
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De t ox i f i cas^i^ -^#11$^© Sooi tty tni t 
(cont 'd) 

MOVED by Aid, Rankin, 

THAT the recommendations of the Special Committee contained 
in clauses (i) and (ii) of the foregoing report be approved, 

- CARRIED UNANIMOUSLY 

J. Report of Special Committee re 
Provincial Courts Bu ildi ng 

The Special Committee re Provincial Courts Building submitted 
the following report: 


One of the purposes in developing a separate building for the 
Provincial Courts was to release space in the Public Safety Building 
at 312 Main Street to Police Department uses when the Courts in that 
Building had been relocated outside of it, Durinf, the planning of the 
Provincial Courts, the Architects, Harrison, PlavsLc Kiss, were also 
asked to look at the possibility of renovation of 312 Main Street and 
to give an estimate of the cost of these renovations. 

The report from the Architect has been submitted to Council 
previously and Council is reminded that the cost was estimated at 
2.6 million dollars. 

Since that initial study, there have been t^hanges in the overall 
situation, particularly the introduction of the Provincial Remand 
Centre on a site somewhere close to the Provincial Courts Building, 
Another item that has arisen has been the future work on the 
communication network of the Police Department. 

Because of these and other considerations, this Committee felt 
it would be desirable to meet with the Chief Constable and Senior 
Officers of the Department and discuss, in gencr;il, types of functions 
the Department would see replacing those functions bein/-; t.akcn out of 
312 Main Street ' also to do some future planning, on sy^ace require- 
ments as they relate to future functions of tiie Police Department, To 
do this, the Committee met with the Chief Constable on Thursday, 
October iBth, 197;>, and the following is a paraphrase of the Chief 
Constable's oral remarks to the Committee: 

Previous to the amalgamation of Vancouver with South Vancouver 
and Point Grey in 1929, there were three separate Police Departments 
each operating on their own resources. Subsequent to ajualt^air.ation, 
the stations in South Vancouver and Point Grey v\'ere continued a? 
part of the pclicii-.g netv.'ork within the whole City. During t'r.is ti:'.e, 
communication was by telopnone ana mobility was limited due to the ::'.ii:or 
use of automobiles by the Police Department. Tiie Departmeiit relied on 
the Police Call Box System. Since that time change in technology 
in the introduction of radio communication and a great increase in the 
mobility of the force through the use of patrol cars - the decentralized 
Policing Policy was changed to a centralized Policy and the Public 
Safetv Building at 312 Main Street was constructed. Most recently, the 
Department developed the Oakridge Sub-Station for certain functions. 

The Chief Constable is of the opinion and recommends strongly 
that the City of Vancouver continue to be policed from a centralized 
location through advancement in communication technology and mobility, 
maintaining the Public and Specialized service functions of tlie Oak- 
ridge Sub-Station and continuing and expanding the assignment of 

constables to the various Community Units in the City, i.e., the 
West End, East Hastings, etc. 

The Chief Constable noted that the City's reiiources are, in 
comparison with many other Cities in the Western part of the North 
American Continent, are relatively compact as tlie City is only 44 
square miles within its boundaries. Some Western Canadian Cities 
are in excess of 100 Square Miles and the large area requir es 
decentralization of the force. 


cont 'd 
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Report of Special Committee re 
Provincial Courts Building (cont'd ) 


The Chief Constable noted the possibility of the regionalizatioil of 
the Police function and stated that if this were to occur, then do- 
centralization would have to be considered on a regional basis. 

In connection with 312 Main Street, the Chief Constable advised 
that the Police communication and information network location 
should be on one floor and that certain other Police functions, 
presently outside this main building, should, if at all possible, 
be brought within the building - Motor Cycle storage, Impounding 
storage, other functions. 

The Chief Constable recommended that in planning for the future 
space requirements of the Police Department that centralization be 
accepted as a continuing policy and that as many as possible o the 
functions presently outside the building be brought back into a 
central location. The Chief Constable advised that this was by far 
the most economical and most efficient method from his point of view as 
a Police Officer and he felt that a central location was 
convenient from the public point of view. 

The Committee felt that it was not possible to recommend to 
Council the expenditure of 2.6 million dollars for renovations of 
312 Main Street (which would give 66,500 square feet of space) as 
the cost per square foot very nearly equalled that of a new building. 
The Committee noted that renovation to the Lockup to provide space 
for the expansion of the Police Department in a central location 
would be prohibitive and the City was still faced with the necessity 
of maintaining a Lockup in any event as the Provincial Government 
has not yet agreed to include Lockup facilities in the Remand Centre. 

The Committee then considered the allied functions of the 
administration of Justice in the area and noted the Coroner's Court, 
the Morgue and the Analyst's Laboratory wouJd have to be considered 
in some way in the overall problem. The Conmitteo i-ioted that there 
is City owned land immediately east of the Public Safety Building and 
the land will become available for expansion or new construction. The 
Committee also noted that the reason for the siting of the Provincial 
Courts was to keep the Courts as close as possible to the Public 
Safety Building. 

After further discussion with the staff present, the Committee 
felt it would be necessary to have factual up-to-date infonnation 
available prior to making a further decision on the renovation of 
312 Main Street and asked the Chief Constable to provide the Committee 
with an indication of the total space requirements for all functions 
now and for a comtemplated 20 year period in a centralized public safety 
Building, including the Coroner's Court, the Morgue, and perhaps the 
Analyst's Laboratory. The Chief Constable advised that his staff 
resources would have to be augmented with specialized knowledge and 
asked if the Architects, Harrison, Plavsic & Kiss, could be assigned 
to assist him with this factual information. The Chief Constable 
suggested that the Committee concur that the Architects investigate 
several possibilities in this study, i.e. the retention of the present 
312 Main Street, plus an addition to the East, or a new building on 
the City owned lands to the East and renovations for commercial use 
of 312 Main Street or the staging of a new and renovated scheme, etc. 

The Committee noted that this information would also be useful 
in preparing for the next five year plan which is anticipated will 
be presented to the Voters during December, 1974, as part of the 
City's general election so that funds could be provided in the 1975 - 
80-5 year plan. 

The Chief Constable advised that the communications and in- 
formation study and implementation was a very high priority within 
his department and he wished to have this priority adhered to. 
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SO&ED QF AzaHNISTBATIQIf] ) OJSPABTM£NT 8t OTHER a£PQRTg (coot 'd) 

Report of Special Committee re 
Provincial Courts Bullying (cont'd ) 

As a result of this meeting and discussion, your Committee, 

RECOMMENDS : 

THAT Council authorize the provision of funds, 
for a space requirement study of the Vancouver 
Police Department by Harrison, Plavsic & Kiss 
in close consultation with the Chief Constable, 
such study to investigate and advise on the cost 
and space requirements after analysis of an 
adequate building to house the Vancouver City 
Police Department, the Coroner's Courts, the 
Morgue and City Analyst, and this building to 
have provision for expansion. 

FURTHER THAT Harrison, Plavsic & Kiss prepare a 
separate report, before the major report on 
the costs of renovation to 312 Main Sti'eet to 
provide space for the Vancouver City Police 
Department during planning and construction 
of a new facility, if so approved by Council. 

FURTHER THAT such funds be provided from Account 
Code No- 445/7901 in an amount not to exceed 
$10,000.00 without the further approval of 
Council. " 


After considering the foregoing report it was, 

MOVED by Aid. Rankin, 

THAT Council authorize the provision of funds for a space 
requirement study of the Vancouver Police Department by a 
Program Consultant (to be appointed by the Board of Administration), 
in close consultation with Harrison, Plavsic & Kiss, Architects, 
the Chief Constable and other civic officials involved, such 
study to investigate and advise on the cost and space requirements 
after analysis of an adequate building to house the Vancouver 
City Police Department, the Coroner's Courts, the Morgue and 
City Analyst, and this building to have provision for expansion; 

FURTHER THAT a separate report be prepared by the consultants 
before the majbr report on the costs of renovation to 312 Main 
Street to provide space for the Vancouver City Police Department 
during planning and construction of a new facility, if so approved 
by Council ; 

AND FURTHER THAT such funds be provided from Account Code 
No. 445/7901 in an amount not to exceed $10,000.00. 

- CARRIED UNANIMOUSLY 


SPECIAL COUNCIL MEETING 

At the request of the Corporation Counsel the Deputy Mayor 
advised that it was necessary to call a Special Meeting of the 
Council for Thursday, October 25, 1973, at 1:30 p.m., to 
consider the result of the Plebiscite on the property adjacent 
to Stanley Park. 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Bowers, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers, 
SECONDED by Aid. Volrich, 

THAT the report of the Committee of the Whole be adopted. , 

- CARRIED UNANIMOUSLY 
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The Council recessed at approximately 5:30 p.m,, to reconvene 
at 7:30 p.m. in open session in the Council Chamber. 

The Council reconvened at approximately 7:30 p.m., Deputy 
Mayor Alderman Gibson in the Chair and the following members ^ . 
present : 

PRESENT : Deputy Mayor, Alderman Gibson 

Aldermen Bowers, Harcourt, Hardwick, Marzari, 
Massey, Pendakur, Rankin and Volrich 

ABSENT ; Mayor Phillips (Civic Business) 

Alderman Linnell (Leave of Absence) 


DELEGATIONS AND UNFINISHED BUSINESS 

Crossing; Cassiar Street from 401 Highway 

The Council received a delegation, and a brief, from 
Mrs. Distefano representing the 401 Committee with respect to 
the traffic problems in the 401 Highway/Cassiar Street area. 
Mrs. Distefano, with the aid of sketches, proposed an overpass 
over Cassiar Street and requested the following steps be taken 
immediately as interim measures. 

(1) The timing of the pedestrian crossing light must 
be lengthened. 

(2) The crosswalk and pedestrian push light must be 
coordinated . 

(3) Flasher amber lights should be placed at least a block 
before the crossing to slow down south bound motorists. 

(4) Pedestrian and school crossing signs must be erected 
and 20 mile speed zones around Rupert Park established. 

(5) Arranging for improvements of the present overpass 
so people can climb it on slippery and icy days, 

MOVED by Aid . Bowers , 

THAT approval in principle be given to the interim measures 
proposed by the delegation, and listed above, and the City Engineer 
report back to Council as soon as possible on implementation of 
these measures. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Volrich, 

THAT the Council approve in principle the completion of an 
overpass over Cassiar Street in the 401 Highway area and the City 
Engineer report back to Council on the costs and other relevant 
factors . 

- CARRIED 

(Aldermen Bowers, Hardwick, Massey and 
Pendakur voted against the motion) 

ADANAC PLANNING ADVISORY COMMITTEE 

With the agreement of the Council, Mrs. Mitchell representing the 
Adanac Planning Advisory Committee spoke and requested permission to 
occupy a City lot with a trailer to be used as a Planning Office 
for the organization. It was explained that such use would 
contravene the Zoning By-law as the lot in question, which is 
situated at the Southeast corner of Napier and Kootenay Streets, 
is in an RS-1 Zoning area. 


E€«^|nr dci*ote^ , • 

Adanac Planala^ MVlsQry Committee (coatM ) 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Hardwick, 

THAT the Corporation Counsel be requested to report on the 
interim use by the Adanac Planning Advisory Committee of this 
location to permit a trailer to be used as office space on the 
lot in question. 

- CARRIED UNANIMOUSLY 


2. Delegation: Canadians for Democracy 
in Chile 

The Council received a delegation from the Canadians for 
Democracy in Chile organization requesting support in asking 
the Federal Government to withdraw its recognition of the 
military junta in Chile and obtain public opinion in respect 
to the overthrow of democracy in Chile. 


MOVED by Aid, Volrich, 
SECONDED by Aid. Bowers, 

THAT the submission be received and no further action be 

taken . 

'^'^ - CARRIED UNANIMOUSLY 



BY-LAWS 

1. By-law to divert a portion of the moneys 
borrowed under By-law No. 4545 to be used 
in carpeting, furnishing and equipping the 
Mount Pleasant Branch Library 

MOVED by Aid. Bowers, 
SECONDED by Aid. Hardwick, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid, Bowers, 
SECONDED by Aid. Hardwick, 

THAT the By-law be given second and third readings and the 

Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

The By-law was deemed read accordingly. 
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2. By-law to authorize the issue of a debenture 

in the amount of $200,108.00 in lawful money of 
Canada for the objects set out in Schedule 'B ' . 

MOVED by Aid. Bowers, 
SECONDED by Aid. Hardwick, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was, 

MOVED by Aid. Bowers, 
SECONDED by Aid. Hardwick, 

THAT the By-law be given second and third readings and the 

Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

The By-law was deemed read accordingly. 

3. By law to authorize the issue of a debenture in 
the amount of $128,793.00 in lawful money of Canada 
for the objects set out in Schedule 'B ' . 


MOVED by Aid. Bowers, 
SECONDED by Aid. Hardwick, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Bowers, 
SECONDED by Aid. Hardwick, 

THAT the By-law be given second and third readings and the . 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

The By-law was deemed read accordingly. 


4. By-law to authorize the issue of a debenture 
in the amount of $469,495.00 in lawful money 
of Canada for the objects set out in Schedule 'A ' . 

MOVED by Aid. Bowers, 
SECONDED by Aid. Hardwick, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Bowers, 
SECONDED by Aid. Hardwick, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

The By-law was deemed read accordingly. 
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BY^MWS (coot '4). 

5. By-law to contract a debt by the issue and sale 

of debentures in the aggregate principal amount of 
$2,000,000.00 in lawful money of Canada for the 
objects set out in Schedule 'C ' . 


MOVED by Aid, Bowers, 

SECONDED by Aid. Hardwick, ^ 
THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Bowers, 
SECONDED by Aid. Hardwick, 

THAT the By-^law be given second and third readings and the 

Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

The By-law was deemed read accordingly. 

6. By-law to contract a debt by the issue and sale 
of debentures in the aggregate principal amount 
of $4,000,000,00 in lawful money of Canada for 
the objects set out in Schedule 'B ' . 


MOVED by Aid, Bowers, 
SECONDED by Aid. Hardwick, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was, 

MOVED by Aid. Bowers, 
SECONDED by Aid. Hardwick, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law, 

- CARRIED UNANIMOUSLY 

The By-law was deemed read accordingly, 

MOTIONS 

Allocation of Land for Highway Purposes 
Subdivision, Musqueam Indian Reserve No. 2 


MOVED by Aid, Bowers, 
SECONDED by Aid. Harcourt, 

THAT WHEREAS Her Majesty the Queen in Right of Canada as 
represented by the Minister of Indian and Northern Affairs, has 
by Letters Patent dated the 17th day of May, 1973, granted to 
the City of Vancouver for highway purposes for such period of 
time as the said lands are used for public road purposes, the 
following described lands: 

That portion of Parcel "A" (Reference Plan 8363) except 
that portion included in Reference Plan 8685 and Plan '" 
12172 of Musqueam Indian Reserve No, 2 shown outlined in 
red on a plan sworn to by Peter Aplin, B.C.L.S., on the 
7th day of April, 1972. (designated road on Reference 
Plan 11820) 


cont 'd * . 
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Allo^mtlon of h&nA tor 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for highway purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be and the same are hereby accepted and allocated for 
highway purposes and declared to form and constitute a portion 
of highway. 

- CARRIED UNANIMOUSLY 


ENQUIRIES AND OTHER MATTERS 


Alderman Volrich - 

Point Grey Road Properties 


referred to information he had 
been given that notices to vacate 
had been issued by city officials 
to residents of property in the 
Point Grey Road area in connection 
with acquisition and possible 
demolition of properties. 

In view of the housing situation 
and because some of the residents 
are elderly, the Alderman re- 
quested that a report be submitted 
by the Supervisor of Property and 
Insurance on the houses and the 
number of people involved, and 
information on when the demolitions 
will take place. 

The Deputy Mayor so directed. 


The Council adjourned at approximately 8:50 p.m 


The foregoing are Minutes of the Regular Council meeting 
of October 23, 1973, adopted after amendment, on October 
30, 1973. 


MAYOR f 
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Board of Administration, October 19, 1973 (WORKS - 1) 

WORKS & UTILITY MATTERS 
CITY ENGINEERlS_EEmRT 


REfiOMMENDATIOCS; 

1, Closure of Lane North of 15th Avenue, East of Prince Edward 
Stc^et^ Bloak,133- | « , ; _ D > L. 264A-^- -Mount, Saint ,J.OBeyhJjosplta."L . 

The City Engineer reports as follows: 

"The Greater Vancouver Regional Hospital District, has acquired 
Lots 13 to 18, Block 133, D.L. 264A for the extension of Mount Saint Joseph 
Hospital which is a public hospital. The extension of the hospital requires 
the closing of the lane which lies between hospital lands and is surplus to 
the City's highway requirements. 

The City in the past has conveyed closed highway to hospitals for 
the nominal sum of one dollar with the restriction thai the highway be used 
for hospital purposes only. This constitutes a grant from the City of the 
value of the lane. In the event that the highway is no longer used for 
hospital purposes, it shall again be dedicated to the City at no cost. 

I RECOMMEND that the lane shown outlined red on plan mart^inally 
numbered LF6729 be closed, stopped up and conveyed to the I'treater Vancouver 
Regional Hospital District subject to the following conditions: 

(a) The closed lane be conveyed for the nominal sura of one dollar. 

(b) The applicant to arrange for the closed luiie and the District's 
property to be consolidated to form one sit.c by subdivision plan. 

(c) The applicant to arrange with B.C. Hydro and J'ower Authority 
for the removal of the gas main and the rerouting of power lines 
in the closed lane." 

Your Board RECOMMENDS that the foregoing be approved . 

2. False Creek Purchase of Sewer Pumping Station 

The City Engineer reports as follows: 

"We have reviewed the anticipated requirements for sewage 
facilities in Area 6 of False Creek, and have concluded that we 
can replace an existing 25-year old pumping station, which is in 
relatively poor condition, with a new station which will have 
sufficient capacity for some future development. By coincidence, 
the station which we require is identical to one for which tenders 
were called at the end of 1971. The supplier of that pumping 
station has been contacted, and he has advised ua that he is pre- 
pared to supply another station at the price bid in 1971. We wish 
to take advantage of this offer for the following reasons: 

a. Tendering and evaluation time can be eliminated; this may be 
a major advantage In expediting progress on the False Creek 
project. 

b. Duplication of an existing station provides major spare parts 
and service advantages. 

c. We avoid the effect of inflation over the intervening period. 

In view of the advantages outlined above, it Is desirable to 
purchase this pumping station directly without further tenders. 

The City Engineer RECOMMENDS that Council authorize the purchase 
of a pumping station from Ecodyne Limited, Smith and Loveless Division, 
at a total cost of $27,880.02, including 5% B.C. sales tax, as per 
tender no. 37-71-10." 

Your Board RECOMMENDS the foregoing recommendation of the City 
Engineer be adopted. 
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Board of Administration, October 19, 1973 . . (HARBOURS & PARKS - 1) 


HARBOURS & PARKS MATTERS 


INFORMATION; 


1, North Fraser Harbour Commissioners - 
1972 Audited Statements 


The Director of Finance reports as follows: 

"The audited statements of the North Fraser Harbour Commissioners 
for the year ended December 31st, 1972, have been received and a copy 
is available in the Director of Finance's Office. 

The operating surplus for the year 1972 is reported as $19,462 
which along with 1972 investment earnings of $21,542, has been added 
to the Reserve for Future Harbour Development . 

This Reserve amounted to $364,295 at December 31, 1972. 

The Reserve for Ice Breaking and Emergencies was established 
several years ago at $150,000 and remains at that amount as at Dec- 
ember 31 , 1972. 

Section 16 of the Fraser Harbour Commissioners' Act provides 
that any surplus profits shall be divided equally amongst the Municip- 
alities of Richmond, Burnaby and the City of Vancouver. 

However, as has been reported to Council annually, the earnings 
have been retained by the North Fraser Harbour Commissioners each year, 
and the balance of the earnings remaining unexpended at December 31st, 
1972 is represented by the Reserve for Ice Breaking and Emergencies 
$150,000 and the Reserve for Harbour Development $364,295 as noted above. 

Last year Council approved the following resolution: 

"MOVED 

THAT the North Fraser Harbour Commissioners be advised 
the Vancouver City Council expects any surpluses on hand 
at the time that body is replaced by some other authority, 
to be distributed to the three municipalities as provided 
for in the North Fraser Harbour Commissioners' Act." 

Council is advised that there have been no legislative changes 
affecting the North Fraser Harbour Commissioners. During 1971 the 
Vancouver Port Authority came into being as an organizational change 
within the existing legislation respecting the National Harbours Board, 
and this does not appear to have changed the status of the North Harbour 
Commissioners which comes under its own Federal Act." 


Your Board submits the above report of the Director of Finance for 
the INFORMATION of Council. , 
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BUILDING AND PLANNING MATTERS 

RECOMMENDATION 

1. Proposed Lodge for Single People 
(Similar to Oppenheimer Lodge) 

The Director of Planning & Civic Development reports as follows: 

"•A. INTRODUCTION 

Council, on May 15, 1973 adopted the following recommendation of the 
Standing Committee on Housing of May 1, 1973: 

'RECOMMENDS that City Council authorize its Standing Committee 
on Housing to investigate possibilities of development in the 
Skid Road Area of a further public housing project similar to 
Oppenheimer Lodge (FP 19). Development of the proposed project ' 
to be on the usual Federal-Provincial -Municipal cost sharing i 
basis for such projects with the City acquiring land for same. ' 

A previous Council resolution calling for a similar facility was conveyed 
to representatives of the senior governments who had advised that they wished 
to await operating experience from Oppenheimer Lodge before embarking on a 
further project. Subsequent to the May 15 resolution, Council authorized the 
assembly of two sites in the Downtown East Side area: 

Site 'A' - South side of Cordova Street between Gore and 
Dunlevy Avenues (for an approximately 75 unit 
facility for single men; site size 140.5' x 122'). 

Site 'B' - North side of Cordova Street between Jackson and 
Princess Avenues (for a second Lodge similar to 
Oppenheimer Lodge; site size 100' x 122'; this is 
on the north side of the street, one block east 
of Oppenheimer Lodge) . 

Now that site acquisition is in process and final dimensions of the site can 
be predicted, a formal resolution of Council requesting the senior governments 
to provide the second lodge for single people is required. 

B. FORM AND CONTENT OF THE BUILDING 

The form and content of Oppenheimer Lodge were developed after a long period 
of investigation and consultation. However, there is, as yet, no operating 
experience available to suggest possible improvements. Similarly, the form 
and content of the 75-unit building for single men has been developed through 
extensive discussion in a Steering Committee composed of representatives from 
Downtown East Side organizations. Central Mortgage and Housing Corporation, tlie 
Province, the Greater Vancouver Regional District Housing Department and the 
City Departments of Planning and Civic Development, Social Planning, Health and 
Welfare and Rehabilitation. Some variations from the Committee's recommendation 
may be developed as architectural studies proceed. 

Time has to be allowed for applications for housing to proceed through the 
various levels of government and, with this in mind, it is RECOMMENDED that generaJ 
requirements, as outlined in this report, be approved. As the design work pro- 
ceeds, experience from Oppeneheimer Lodge can be drawn on and some modi fications 
made if required. 

The following guidelines are, therefore, RECC»IMENDED : - 
(1) General 


The building should be designed to be appropriate to its urban setting 
close to the eastern side of the downtown area. 

I 

(2) Occupancy 


Occupancy should be planned for single people. 


cont; ' 4 * » n 
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(3) Nijmber of Units 

A precise number of units cannot be given until design studies have 
established an optimum number. At this time, it is recommended that the 
building should provide the maximum number of units possible, consistent 
with the constraints of maximum height, adequate day lighting and general 
amenity and provision of communal facilities. 

(4) Height 

The height of the building should be generally in scale with existing 
and proposed institutional and residential buildiEigs in the area. This 
indicates a height not exceeding four storeys. 

(5) Accommodation to be included 

(a) Housekeeping Units 

Housekeeping units for single occupancy with individual toilet 
facilities generally similar to the arrangements in Oppenheimer 
Lodge. 

(b) Other Facilities 

(i) Communal Facilities - main lounge and possibly other small 
lounge areas, games room, workshop, and areas with facilities 
to allow residents to prepare hot drinks. 

(ii) Grouped Toilet Facilities - the scale of provision of these 
facilities, which may be required in addition to those provided 
for the individual units, should be related to City By-laws and 
other applicable requirements. 

(iii) Accommodation for visiting medical, health and social 
service workers. 

(iv) Laundry Facilities. 

(v) Storage Facilities. 

(vi) Furniture and Equipment - furniture (including beds, chests, 
sofas, tables and chairs) to be provided to the scale recognize^ 
by Central Mortgage and Housing Corporation and all furnishings 
to meet the requirements of the City Health and Fire Departments. 

(vii) Off-street Parking and Loading - Off-street parking and 
loading facilities adequate to serve the intended use to be 
provided . 

C. ZONING 

The site is presently zoned M-2, heavy industrial district. It has been 
for some time the Planning Department's view that the most appropriate uses in 
the greater part of the area north of Hastings Street and east of Main Street 
to Heatley Avenue are institutional and certain kinds of residential and com- 
mercial uses, rather than industrial. More specific proposals for the long-term 
zoning of this area will follow through the work now proceeding on planning for 
the city outside the Central Business District. 

There is, at present, an anomaly in the Zoning and Development By-law which 
allows a building of this kind, if provided by a charitable institution, but 
does not permit such use if the same kind of building is provided as Federal - 
Provincial public housing. In the case of Oppenheimer Lodge, it was found 
necessary to obtain (CD-I) Comprehensive Development District zoning. A later 
report on the zoning aspect, seeking Council's instructions for the Director 
of Planning to apply for rezoning if required, will be submitted if the project 
is approved by the senior governments. 
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D. PROCEDURE FOR ADVANCING THIS PROJECT 

In the past, particularly with special purpose public housing projects, the 
work of co-ordinating the various activities required has been undertaken by 
the Planning Department, with design investigation by Central Mortgage and 
Housing Corporation. Council, by resolution of August 28, 1973, has requested 
the Greater Vancouver Regional District to assume the responsibility of public 
housing projects from preliminary design through to completion of construction. 

The new procedure should continue to provide for the participation of poten- 
tial residents, and other interested groups, as in the case of other public 
housing. It is, therefore, RECOMMENDED that the Director of Planning and 
Civic Development and the Director of Social Planning, in consultation with 
representatives of Downtown East Side organizations, the Greater Vancouver 
Regional District, the Province and Central Mortgage and Housing Corporation, 
work out details of this phase of the work. 

E. RECOMMENDATIONS 

It is RECOMMENDED that: 

(a) The City request the Province and Central Mortgage and Housing Corporatioi 
to provide through either Section 40, or Section 43, of the National 
Housing Act a residence for single people on Lots J5 to 28; Block 53, 
D.L. 196. 

(b) The form, character of the building and accommodation to be included 
to be generally as outlined in this report. 

(C) The site to be purchased from the City by the federal -provincial 
partnership, or the Province, at the City's cost of acquisition, 
including costs of demolition and registration costs. 

(d) Arrangements be made for participation by potential residents and 
organizations from the Downtown East Side area. 

(e) The Greater Vancouver Regional District be requested to confirm its 
acceptance of this project as part of the District's stock of public 
housing . " 


Your Board RECOMMENDS that the recommendations of the Director of 
Planning and Civic Development be approved. 
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(FINANCE - 1) 


FINANCE HATTERS 


RE cgyiMENDAT I ON 

1. Vancouver Public Library Maintenance Branch 
Air Conditioning Equipment 

Your Board has received the following report from the Director 
of Finance and the Director of Permits & Licenses: 

"The Vancouver Public Library has requested that necessary 
funds be provided to replace the compressor motor that operates 
the refrigeration unit in the air-conditioning equipment in the 
Central Library. The Assistant Director, Construction and Main- 
tenance, reports that replacement parts for the motor are no 
longer available and would have to be custom-machined. It is 
not economically feasible to expend funds for this type of repair 
on a motor that has virtually outlived its useful life. He 
recommends that a new motor be installed at a cost of approxi- 
mately $2760.00 and I endorse this recommendation. 

The Comptroller of Accounts advises that the funding is 
available from within the Contingency Reserve." 

Your Board RECOMMENDS that Council approve the above recom- 
mendation . 

CONSIDERATION 

2 . Vancouver Business and Professional 
Women's Club — Request for Dinner 


The City Clerk reports as follows: 

"A letter dated October 12, 1973 from the Vancouver Business 
and Professional Women's Club on behalf of the 1974 Convention 
Committee, Canadian Federation of Business and Professional Women's 
Clubs was received in this office. They advise that the Canadian 
Federation of Business and Professional Women's Clubs will be 
holding its 24th bi-annual convention at the Hotel Vancouver, 
July 22 to July 26, 1974 and are requesting the City consider 
hosting a dinner one evening during their convention. They are 
expecting approximately 500 - 600 visitors from all parts of 
Canada for this convention. 

The Canadian Federation of Business and Professional Women's 
Clubs is a non-profit organization established under Federal 
Charter in July 1930. Principal objectives they have worked for 
over the years are repeal of policies and laws that discriminate 
against women, enactment and implementation of Federal and Pro- 
vincial Laws providing equal pay for equal work, the appointment 
of qualified women to policy making, administrative and judicial 
commissions and boards of Government, elimination of discrimination 
against women in career opportunities, employment benefits and 
education . 
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Clause Wc^ f. '2 i Goat ' di 


Council has dealt with similar requests as follows: 


Aug. 14/73 


Law Enforcement and 
Criminal Justice 
Analysts 


Civic Luncheon 


approved 
(not to 
exceed $180) 


Canadian Physiotherapy 
Association 


Luncheon during 
Conference 


Mar. 6/73 
Mar. 6/73 

Your Board submits the foregoing report for Council's CONSIDERATION. 


French Language Weekly 
Newspaper Association 


Luncheon during 
Conference 


not 

approved 
not 

approved " 


3. Youth Health Services 

Request for Additional Staff 

The Medical Health Officer reports as follows: 

"The Vancouver City Health Deoartment was able to establish n Youth Heal i ', 
Service (totally funded by a Federal Health Grant) in tho summer of 1971. 

The Youth Health Service Project was due to operate from th°s? funds to 
January, 1974. 

On March 29, 1973 it was reported that the project could not meet demands 
for service and recommended the establishment of a second clinic in the sum- 
mer of 1973, well before the expiration of the Federal funding. In this w;iy 
the service demands on a two clinic operation were to be assessed by Fall, 
1973 so that the scale and funding could be determined prior to termination 
of Federal funds. 

Council approved funds for a mobile clinic ($25,500) and additional operating 
funds on the basis that: 

a. physician costs be borne by the Medicare Commipsion. 

b. that equipment and supplies be provided by the Province of Priiisn 
Columbia . 

c. that two clerical and two nursing positions be funded by th'^ Province 
of British Columbia. (One nurse from July 1 , 1973 nnd one I'rom 
February 1, 1974.) 

All the foregoing negotiations with the Province of British Columbia were c mi- 
cluded successfully May 31, 1973. 

Tv70 complications have hindered the implementcition of the foregoing pl^n: 

1. A site for the second (mobile) clinic could not be secured. In ad- 
dition the new Building Code adopted September 1 , 1973 delayed design 
specifications being prepared for tender. 

2. Service demands prior to establishment of the second clinic will ex- 
haust Federal funds by October 31, 1973 with the exception of men : < -= 
reserved for one Nursing position to January 31, 1974. 

A site has now been located and arrangements for occuf iLion tentntively .inni i've<1 . 
Calls for tender will be made upon final 1 rati on of location. In oi d(>r to ni.i'tr- 
tain service it is essential that a number of staff due t>> bo termiiwited 
October 31, 1973 bo retained to augment the permanent Pr<wiiicial ly funded stjifl. 
This proposed staffing (funded both by the Province of Bririrh Columbia and che 
City of Vancouver) operating out of one clinic wil 1 make possible a ba^dc mlnimun 
service at a level demonstrated necessary by the Federally funded project. 

A graphic explanation of staffing levels from Ju1\- 1, 197' is illustrated on 
Exhibit "A". 
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Clause No. 3 (conL'oJ 

The Budgetary requirements for the foregoing recommended stali' schedn1«- i -ts 
follows : 

I. STAFF Nov,I/Dec/;n Jan. - Dec. 

1973 19 74 

1. Public Health Nurse I (position 3) $ 1,624 $ '^,744 

2. Nutritionist I % time (nos ition 8) 1,080 b,480 

3. Dentist I 2-3 sessions/week (position 9) 76S 4,608 
(2 sessions + 1 additional session/week 

June - August) 

4. Dental Assistant I (position 10) i^.^ 1,018 
(2 sessions + 1 additional session/week 

June - August) 

5. Counsellor % time(nosition 11) 970 5,520 

II. Fringe benefits for position 3 at 117.) 

Fringe benefits for position 10 at 87.) 193 1,160 

III. Car Allowance for positions 1,2, and 3 

at $30 per month 180 1,080 

IV. Rent 8 70 435 

V. Drugs 500 750 

VI. Utilities, Janitorial Services, etc. 425 2,550 


TOTALS $ 6,7J3 $ 33,365 

Less funds approved by 

City Council April, 1973 2,200 


Additional Cost to City $ 4,'i.Vl 

All the foregoing temporary positions havf been prpviouslv classified by the 
Personnel Director and approved by the respective Unions. 

The funds required to maintain the present prefabricated unit (rent-pl at $4?5.00 
per month) until January 31, 1974 will be: 1973 $870 

1974 $435. 

The maintenance of this facility will be covered by funds already approved by 
Council April, 1973. 

Your Medical Health Officer recommends that: 

1. The following positions be established on a permanent basis: 

Public Health Nurse I, full time 
Nutritionist I, half time 
Dentist I, part time 
Dental Assistant I, part time 
Counsellor, half time. 

2. Funds in the amount of $4,533 be provided (the Comptroller 
of Accounts advises that these funds can be provided in the 
1973 Contingency Reserve) . 

3. That the cost indicated above for 1974 be approved in 
advance of the 1974 Revenue Budget." 

Since this report requests continuation of a programme originally- 
funded by the Federal Government, your Board submits the report 
for the CONSIDERATION of Council. 


Board of Administiratioii* Optolaer 19, 1&73 , - , - (fxWtC& - 4) 
4. 1974 Charter Amendments 


The Corporation Counsel reports as follows: 

"During the course of the year I have received various 
suggestions from both Council and staff as to proposed 
amendments to the Charter. Some amendments have already 
been approved by Council. The following list comprises 
the suggestions which might form the basis of an applica- 
tion to the Private Bills Committee: 

I. ITEMS PREVIOUSLY APPROVED BY COUNCIL 

(1) Earlier this year Council approved action to seek an 
amendment incorporating the same provisions as are 
contained in the Municipal Act with respect to Heri- 
tage Advisory Boards. 

(2) Council earlier approved an application for a Charter 
Amendment to provide for semi-annual or other periods 
for tax billings and payments. 

(3) Council has approved an amendment to section 306 (i) 
as recommended by the Housing Committee to require 
improvements in the standards of accommodation avail- 
able in dwellings and for providing that failure to comply 
would permit the City to do the work with costs to the 
person responsible. 

(4) Council has also approved the necessary amendments to 
advance nomination day and election day, and to provide 
for the identity of party affiliation on the ballot and 
the removal of the corporate vote. 


II. ITEMS RAISED BY COUNCIL BUT 
NOT FINALLY DISPOSED OF 

(1) During the course of the year Council considered 
obtaining an amendment to allow horse racing on Sundays, 
but no decision was made. 

(2) On February 28th, 1973, the Park Board requested that 
the word "Public" be deleted from the Board's official 
title. Council has made no decision on this request. 

(3) A request was received from the Vancouver Athletic 
Commission that an amendment be obtained to provide 
that the appointment of members should be for two 
years, the same as for the City Council. 

(4) The Finance and Administration Committee requested 
that consideration be given to amending the Charter 
provision regarding the keeping of properties in a 
neat and tidy condition so that upon failure to do 
so the City could move in and do the work and charge 
the cost to the owner or add the cost to the tax roll. 


(5) In July of this year Council considered and agreed in 
principle to the suggestion of a cash payment in lieu 
of provision of off-street parking. Details of this 
have not yet been finalized for Charter Amendment 
purposes . 
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III. ITEMS RAISED BY STAFF 
(1) Items raised by City Engineer 

(a) It is suggested that the cost of work done prior 

to undertaking the local improvement project should 
be included in that project; e.g., the Champlain 
Heights walks and lighting for a new school had to 
be done before it was legally possible to advance 
local improvement procedures. The form of the 
amendment will require study. 

(b) It has been suggested that a special-grounds provi- 
sion regarding street lighting should be extended 
to include lane lighting which is carried out in a 
somewhat different manner. 


(2) Items raised by Director of Planning 
and Civic Development 


(a) Historic Areas ; It is suggested that there should 
be some form of tax relief to encourage an owner to 
delay demolition so as to enable Council to decide 
whether to designate a site as a historic site or 
not. 

(b) Transference of Development Rights : This suggestion 
comes forward as a result of the attempts during the 
Christ Church Cathedral discussions to allow develop 
ment rights to be transferred from an owner to an 
adjacent owner. 

(c) Power to Control Urban Design ; In view of the estab 
lishment of the Urban Design Panel there should be 
clear legislation authorizing its establishment and 
prescribing the powers which it may exercise. 


(3 ) Item raised by Director of Finance 

External Auditors ; It is recommended that extensive 
changes be sought with respect to the appointment 
and responsibilities of the external auditors. Thes 
proposals align very closely with the Municipal Act. 
The changes are not too substantive, but would tend 
to delineate and clarify the responsibilities. 

(4) Item raised by Assessment Commissioner 

The Assessment Commissioner suggested that the 
newspaper advertising, when required to carry 
out initiative projects, involves an annual 
expenditure of approximately $15,000.00. This 
advertising is in addition to the Notices sent 
to the owners affected by the project. He sug- 
gests that since he does not receive any enquiries 
as a result of the newspaper publication, it would 
appear to be superfluous to local improvement 
procedure. 


(5) Items raised by Police Commission 

(a) The Police Commission, upon being advised that 
the B.C. Bar Association, at its annual meeting, 
recommended that it be in the public interest 
that cities and municipalities should be respon- 
sible for the tortious acts of police officers, 
recommends that a Charter Amendment be obtained 
to this effect. 
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(b) The Police Commission also felt that there should 
be some form of Charter Amendment to authorize the 
retention of outside counsel if approved by the 
Commission for police officers charged with an 
offence arising out of the performance of their 
duties . 


IV, ITEM RAISED BY THE MAYOR 

Parks on Local Improvements : The Mayor has suggested 
that perhaps the provision of parks should be raised 
as another item to be included in the "special grounds" 
procedure of the local improvement procedure. 

The foregoing matters are submitted for the consideration 
of and final decision by Council. 

Finally, as a result of the plebiscite to be held on October 
24th, it may be necessary to draft further amendments, and 
specifically further amendwents will be needed with respect 
to hospital voting. These are wholly within the jurisdiction 
of the City Clerk and because of the plebiscite are not being 
included in this report. It is intended that a supplementary 
report will be submitted in approximately two weeks' time." 

YOUR BOARD submits the foregoing report for the consideration 
of Council. 
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PERSONNEL MATTERS 


CONSIDERATION 

1 . Leave of Absence 

The Director of Permits and Licenses reports as follows: 

"By letter dated August 1, 1973 His Excellency The Governor 
General in Council on the recommendation of the Minister of 
National Health and Welfare has appointed Mrs. Adeline I. 
Derby, Plan Checking Assistant I, to be a member of the 
Canada Pension Plan Advisory Committee. The appointment is 
for a term of two years effective October 12, 1973* 

The eleventh meeting of the Advisory Committee is to be held 
in Ottawa, Ontario, November 8th and 9th, 1973 and Mrs. Derby 
will be provided with a per diem rate for the two days. She 
has therefore requested two days leave of absence without pay. 

In order to arrive at her destination Mrs. Derby will be re- 
quired to be absent from the City on November 7th, 1973 and 
has requested the consideration of the City for a leave of 
absence with pay for this day. 

Mrs. Adeline Derby joined the Building Department in February 
1959 and when that Department came under the auspices of the 
Department of Permits and Licenses in February 19^7 she was 
also transferred. During this period Mrs. Derby has been active 
in a number of commvmity and union activities in the City. 

The Director of Personnel Services advises that there are no 
provisions in the personnel regulations to cover leave of 
absence as requested by Mrs. Derby. 

In the event that City Council gives this matter favourable con- 
sideration it will be possible to reallocate a number of her duties 
for the short time involved 

The request for one days leave of absence with pay (November 7th, 
1973) and two days leave of absence without pay (November 8th and 
9th, 1973) to permit the attendance of Mrs. Adeline L Derby to 
attend the Canada Pension Plan Advisory Committee, is submitted to 
City Coimcil for Consideration." ' 

Your Board submits the foregoing report of the Director of Permits and 
Licenses for Council Consideration. i 
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PROPERTY MATTERS 

RECOMMENDATION 

1 . Rent Review ; LarwillPark 

The Supervisor of Property & Insurance reports as follows: 

"Larwill Park, Block 48, D.L. 541, bounded by Dunsmuir, Beatt 
Georgia and Gamble Streets was leased to B.C. Hydro & Power 
Authority for ten years from January 1, 1969. B.C. Hydro has the 
option to renew for a further ten-year period. The buildings and 
improvements had reverted to the City and the lease agreement 
provided for the following rental: 


For the Period January 1, 1969 to December 31 » 1973 
7^ of $808,U98.00 

(Agreed market value of land in I969) $56,59^^.86 per annum 
7% of $258,214+. 00 

(Agreed market value of improvements 

in 1969) $18,07 , _ : per annxxm 


$7U»671.9U per annum 


PLUS 

Taxes on land & improvements as if levied. 


The lease requires that the rental be reviewed foi^ the period January 1, 
I97U to December 31 » 1978, (and every 5 years thereafter), and that 
B. C. Hydro and the City negotiate to establish the rental based on the 
following forraula:- 

lio of the Agreed Market Value of the 
Land 

lio of $219,9U9.00 

(Agreed market value of improvements 
as of January 1, 197U) 

PLUS 

Taxes on land & improvements as if levied. 

Negotiatioiis with B, C. Hydro have resulted in the following recommended 
settlement!— 

Tfo of $2,500,000.00 

(Agreed value of land for rent 

calculation) $17"^,000.00 per ann\im 

Tfo of $?19,9U'^.00 $ K. Wi.)i3 ppr Jinnum 

$190, 396. I|? per ^^nnum 

Taxes on lands & improvements as if levied. 


The Supervisor of Property and Insurance is of the opinion that the 
proposed rental is realistic. 


eont ^<J - 
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RECOMMENDED: 

That the rental payable by B. C. Hydro for the Tjeriod January 1, 19'')i 
December 31f 1978 be increased to $190,396oU3 tjer annum dTus taxes on land 
and Improvements as if levied." 

Your Board 

submits the foregoing Recommendation of the Supervisor of Pro-oerty and Insurance 
to Council for RECOMMENDATION. 


2. Establishment of Land for Highway Purposes: 
Subdivision, Musqueum Indian Reserve No. 2 

The Superyisor of Property and Insurance reports as follows 

"By agreement dated Uth July, 1970, made between the City of Vancouver 
and the Minister of Indian Affairs and Northern Development on behalf 
of the MusqueTim Indian Band, the Crown agreed to ^rant to the City by 
Letters Patent a certain portion of Parcel "A" (Reference Plan 8363) 
except that portion included in Reference Plan 868^ and Plan 12172 of 
Musqueum Indian Reserve No. 2, lying within the Salish Subdivision, 
for use for street and public road purposes. 

The Letters Patent with respect to the road svstem have been received 
and deposited in the Land Registry Office. It now remains for these 
portions to be formally established for highway purposes and it is 
therefore, 

RECOMMENDED that that portion of Parcel "A" (Reference Plan 8363) 
except that portion included in Reference Plan 868'^ and Plan 12172 
of Musqueum Indian Reserve No. 2 shown outlined in red on a plan 
sworn to by Peter Alpin, B.C.L.S. on the 7th day of April, 1972, 
be established as highway and that the formal resolution establishing 
the same be passed by Council. 

Your Board 

RECCTMENDS the foregoing recommendation of the Supervisor of Property and 
Insurance be adopted. 


CONSIDERATION 

3. Sale of Lot D, D.L, 538 

Situated 4th Avenue and Wallace Street: 
Provincial Government 


The Svqoervisor of Property and Insurance reports as followsis- 

"City Council on July 3, 1973 approved the sale of the above mentioned 
property to the Provincial Government for $6^0,000.00 subject to certain 
conditions. One of these conditions was that the purchaser is to pay 
an amount in lieu of Municipal taxes and other municipal levies. 

In a letter dated August 13, 1973> Norman Levi, Acting Minister of 
Municipal Affairs stated that the Province, under the Municipalities 
Aid Act would pay only the equivalent of IS mills until such time as 
the property is developed and then the Province would pay full taxes. 


185 


Clause #3 Continued : 

It is City Policy when selling City owned property to charge an amount 
equal to local improvement and General and School Taxes and other charges 
on the said land as if levied for the current year. It should be pointed 
out that on all other sales to the Provincial Government, they have paid 
the full taxes (e.g. Strathcona Residential lots). The Law Department 
agrees that the Province should pay full taxes for the first year, the 
same as private individuals when they buy City land. 


This matter is put before City Coimcil for consideration as to whether or 
not Coimcil wishes to confirm the original conditions as approved on 
July 3> 1973, lAich are our normal sale conditions, or agree to the 
counter offer of the Acting Minister of Municipal Affairs. 


Your Board 

SulMnits the foregoing report of the 
for CCNSIDERATION. 


Supervisor of Property and Insurance 
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REPORT TO COUHCIL 


STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY DEVELOPMENT 


A meeting of the Standing Committee of Council on Community 
Development was held in No. 2 Committee Room, City Hall, on 
Thursday, October 4, 1973, at 3:30 p.m. 

PRESENT: Alderman Vol rich (Chairman) 

Alderman Marzari 

Alderman Harcourt 

Alderman Rankin 

CLERK: M. James 


The minutes of the meeting of September 25, 1973, were adopted 
as circulated. 


INFORMTION 


1, Cbamplain Heights - Areas E & F 

The Clerk, at the request of the Chairman, advised the 
Committee Members of the arrangements that had been made for 
the public meeting to be held in Killarney Secondary School, 
Wednesday, October 17, 1973, at 7:30 p.m. 

Through the assistance of the Contact Centre operating 
in the area, six thousand notices of meeting had been distributed 
through the public school system, and arrangements were made 
for the mailing of copies of the Director of Planning 's report 
J in advance of the meeting to all persons requesting it. 

The Committee RESOLVED 

THAT the actions of the Clerk be approved. 


2 , Liquor License Applicant - Rohan's Rockpile Ltd . 

Under date of September 24, 1973, the Liquor Board referred 
the application for a dining lounge license (with cabaret extension) 
to this Committee for review. The premises are at 2723 West 4th 
Avenue. 

Also before the Committee was a letter from Mr. F. Xavier, 
President of Rohan's Rockpile Ltd., the applicant. 

The Chief License Inspector had, on behalf of the Committee 
made an inspection of the physical premises, and advised that 
the premises were located on a site which had been licensed for 
many years as a public hall used for catering to private functions. 
The premises had suffered severe fire damage this year and had 
been reconstructed. 

Under the regulations for the license applied for, a cabaret 
dining lounge would be allowed to operate to 2p.m. Monday to 
Friday and 1 p.m. on Saturdays. 

There is no record of a permanent liquor license ever having 
been issued to these premises. Mr. Xavier advised that it was his 
proposal to operate the premises as nearly as possible to the 
style of operation commonly referred to as "neighbourhood pub". 

After further consideration the Committee RESOLVED 

THAT further consideration of this matter be deferred and in 
the interim the Clerk be instructed to contact community 
groups in the area, advising them of this application and 
asking them to reply if they have comments within three weeks. 
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3. Eraser River Lands - Angus to Barnard Streets South 
of Marine Drive 


The Chairmen advised that he had discussed the Committee's 
further consideration of this topic with the Chairman of the 
Waterfront and Environment Committee and had agreed with the 
request of that Committee to take no further action until that 
Committee had finalized its study of that portion of the north 
arm of the Eraser River. 


The Committee RESOLVED 


THAT no further discussion and consideration re this matter 
take place until the study of the north arm of the Eraser 
River being conducted by the Standing Committee of Council 
on Waterfront and Environment is completed. 


4. Charles-Adanac Planning - Progress Report 

Previously Alderman Harcourt had been appointed by the 
Committee to liaison between the Committee and community groups 
to further the planning actions of this particular area of the 
study. 

Alderman Harcourt reported orally and submitted for further 
information memoranda he had received from the Planning and 
Civic Development Department dated August 2 7, and August 1, 1973. 

Also submitted to the Committee was a memorandum dated 
September 24, 19^3, which set out nine points of concern to the 
Adanac (Citizens') Planning Committee. 

Of major concern to all parties involved was the final 
termination by the Provincial Government of the connector 
between Highway 401 and the south ramp of the Second Nar-rows 
Bridge. All agreed that this piece of action was vital prior 
to further planning in this area, as the location of the alignment 
would have to be taken into consideration in some way in any 
scheme proposed for the planning of the area. 

It was noted also that not only was the actual physical 
planning of the area being retarded by the lack of knowledge 
of the alignment, but that many other aspects of the community's 
renewal were also being held in abeyance, i.e. NIP Area Project, 
Community Development Corporation, Housing Commission, etc. 

After further discussion it was RESOLVED 

THAT the present status of the report re alignment of the 

connector between Highway 401 and the south ramp of the 

Second Narrows Bridge be sought from the Provincial Government. 


The meeting adjourned at approximately 4:i)0 p.m. 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON SOCIAL SERVICES 


A meeting of the Standing Committee of Council on Social 
Services was held on Thursday, October 11, 1973 in the No. 1 
Committee Room, third floor. City Hall at approximately 10:00 a.m. 

PRESENT ; Alderman Rankin (Chairman) 

Alderman Marzari 

COMMITTEE CLERK: M. Kinsella 


There being no quorum present. Alderman Rankin and Alderman 
Marzari submit the following recommendations to Council: 

RE COMMENDATI ON 

1. Recreational, Educational, and Skill Development 
Programme for Residents of Public Housing 


At its meeting of August 30, 1973, your Committee considered 
the attached brief from the Recreation and Skill Development Pro- 
gramme Task Force, Vancouver & District Public Housing Tenants 
Association. At that time, it was resolved that discussion of this 
matter be deferred to a special meeting of the Committee and that 
appropriate representatives of the Vancouver & District Public 
Housing Tenants Association, Board of Parks & Recreation, School 
Board and Social Planning Department be invited to attend. 

Representatives of the foregoing departments were present at 

the meeting today, as well as representatives from the Provincial 

Department of Labour, Canada Manpower and Immigration, B.C. Housing 
Management Commission. 

Mrs. F. Huot, representing the Recreation Task Force, stated 
that the Minister of Human Resources has given an undertaking to 
fund two workers for 90 days, contingent upon the City of Vancou\-er 
funding one other worker on a matching salary basis. The Task Force 
proposed to utilize these workers to determine facilities available, 
establish liaison with various Boards and Agencies, set up programmes, 
and conduct some pilot programmes. The Task Force submitted job 
descriptions for the three positions — Co-ordinator , Recreation and 
Skill Development. These job descriptions will be forwarded to the 
Minister of Human Resources for salary determination. Mrs. Huot 
also stated that the Task Force would like to establish three 
centres all located outside the actual public housing projects, 
perhaps in adjacent schools where space is available. 

Your Committee and representatives of the Task Force discussed 
with others present resources available to enable the programme to 
be implemented. Commissioner May Brown, Board of Parks & Recreation, 
suggested that the Task Force explore unstructured recreation rather 
than trying to break into structured programmes, e.g. team sports. 
She stated the Parks Board would welcome discussion between the Task 
Force themselves and Community Centre Presidents and Boards on the 
Task Force proposals. 
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Clause No. 1 (cont'ij) 

Dr. WorffiSbecker , Vancouver School Board, raised the possibility 
of the Task Force using existing school educational training facili- 
ties in the evenings or late afternoon. He suggested that represen- 
tatives of the Task Force contact him to discuss this possibility 
further . 

Mr. J. Cook, representing the Provincial Department of Labour, 
indicated that there is provision to allow people who do not meet 
required academic standards for vocational training to be accommo- 
dated, but this would need further discussion with his Department. 

Representatives of the other Departments and Agencies present 
also offered to the Task Force any assistance they might require in 
establishing this programme. 

There followed discussion on the advisability of the initial 
phase being for six months rather than three months as proposed by 
the Task Force, with the majority of those present favouring a 
six month period. 

RECOMMENDED 

A. That Council approve in principle the funding of the 
salary of one worker for the Recreation and Skill De\-el- 
opsnent Project in Public Housing for a period of six 
months subject to Provincial Government funding of two 
other workers for the same length of time; 

B. That Council instruct the Director of Social Planning 
to investigate cost sharing of this position under 
Canada Assistance Plan; 

C. That Council authorize the Chairman of the Standing 
Committee on Social Services to enter into discussion 
with the Minister of Human Resources with respect to 
funding of two positions for a six month period; 

D. That Council instruct the Director of Social Planning, 
in conjunction with the Vancouver & District Public 
Housing Tenants Association, Recreation and Skill Develop- 
ment Task Force to evaluate this programme with a progress 
report back to the Committee within three months. 


The meeting adjourned at approximately 11:10 a.m. 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON SOCIAL SERVICES 


A meeting of the Standing Conunittee of Council on Social 
Services was held on Thursday, October 11, 1973 at approximately 
1:30 p.m. in the No. 1 Committee Room, third floor. City Hall. 

PRESENT ; Alderman Rankin (Chairman) 

Alderman Marzari 

COMMITTEE CLERK: M. Kinsella 


There being no quorum present. Alderman Rankin and Alderman 
Marzari submit the following report to Council : 

RECOMMENDATION 

1 . Grant Recruest - Toy Library 

Representatives of the Toy Library appeared before your 
Committee in support of their request for a grant of $22,050.00 
to enable them to hire a cabinet maker and rent and equip a work 
shop. The Toy Library is a group of designer-craftsmen who 
design and make toys which they use in their free toy library 
operation for the residents of Vancouver. These toys are loaned 
out to users by a number of branch libraries. In addition, toys 
are on direct loan to Child Health Clinics, elementary schools. 
Reach Medical Centre and Vancouver Oral Centre for Deaf Children. 
The Toy Library is hoping to expand its service to include 
Community Centres, Neighbourhood Houses, learning assistance 
centres in schools. Children's Aid Society, Metropolitan Health 
Units, Child Health Clinics and Hospitals. 

Dr. V. Sopina, Senior Psychologist, Vancouver Health Depart- 
ment, appeared before your Committee in support of the Toy Library 
request. She stated that the Health Department is very impressed 
with the design and appropriateness of the toys and would be very 
interested in having more access to these toys for Child Health 
Clinics, play therapy, etc. 

Your Committee suggested to the Toy Library that they seek 
funding for an additional staff person (this would bring the com- 
plement up from 10 to 11 staff positions) . 

The Director of Social Planning submitted the following report 
dated September 28, 1973 on this grant request; 

"The Toy Library is a good innovative idea which is well executed; 
staffed by competent dedicated people; is modest in cost and 
provides a sizeable and defineable social service. (See Appendix 
A for History and Appendix B for current operating budget) . 

Specifically, the Toy Library designs and produces safe, quality 
■toys which incorporate both play and learning values. These toys 
are made available to children from the ages of 2 to 12 years via 
12 Vancouver Public Libraries. The toys are re-cycled continually 
through a library lending programme (also supervised by the Toy 
Library) which now includes some 1,400 children members. For a 
large number of these children, this is the only access to the 
kind of creative play/learning opportunity that more privileged 
children can enjoy. For all Vancouver children, the Toy Library 
offers an early, easy and attractive opportunity to become 
acquainted with the values of a library. 
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With modest continued funding and some needed equipment, this 
service can now be extended to community centres, neighbourhood 
houses and child care clinics and health centres. The Toy Library 
has a solid base of community support, as well as the enthus- 
iastic support of the Director of the Vancouver Public Library - 
Mr. M. Jordan; the Director of Vancouver Public Libraries* 
Childrens" Programme - Mrs. Vatcher and individual local area 
librarians ." 

Your Committee 
RECOMMENDS 

That Council approve the following recommendations of the 
Director of Social Planning: 

A. That Council make strong representation to the LIP 
Advisory Committee in support of continued Federal 
funding for the Toy Library; 

B. That Council, subject to continued LIP funding, approve 
a grant of $8,150 to the Toy Library for the purpose of 
equipping the work shop; 

C. That Council instruct the Director of Social Planning 
to approach the appropriate Provincial Departments for 
the purpose of establishing continued and permanent 
Provincial funding for the Toy Library; 

D. That Council instruct the Director of Social Planning 
to approach the Minister of Human Resources with the 
Toy Library to explore and negotiate the possibility 
of subsidising the salary of one staff position to the 
level of $800 per month, plus fringe benefits, as well 
as payment of a rental supplement to permit the Toy 
Library to move into larger and more permanent facili- 
ties which would accommodate a Toy Library workshop. 

(NOTE: LIP funding provides a salary of $400 per 
month. This $800 per month salary would be to 
enable the Toy Library to hire an experienced cabinet 
maker . ) 

INFORMATION 

2. Provision of Multi-Service Facility 
in the Central & Oliver Hotels 


Council on August 28, 1973 authorized the Director of Social 
Planning to hire a consultant, at a maximum expense of $2,000 to 
prepare detailed proposals with respect to the multi-service faci- 
lity. 

Your Committee had for consideration today the report of the 
consultant, Mr. Dillon, on the proposed multi-service facility in 
the Central & Oliver Hotels. Also submitted for consideration 
was a letter dated October 10, 1973 from the United Housing Founda- 
tion, setting out estimated rental costs to the City for this 
facility. 
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Your Coiranittee discussed these submissions with representatives 
of the United Housing Foundation, Downtown Community Health Society, 
Health Department and Social Planning Department. Your Committee 
considered that the material submitted was not sufficiently finalized 
to enable the Committee to give due consideration to this proposal 
in order to make recommendations to Council on this matter. 

RESOLVED 

That the Consultant's report on provision of a multi-purpose 
facility in the Central & Oliver Hotels, and the letter 
dated October 10, 1973 from the United Housing Foundation 
be referred to the Director of Social Planning for evalua- 
tion; 

FURTHER RESOLVED 

That the Director of Social Planning undertake co-ordination 
of a comprehensive report on the proposed provision of a multi- 
service facility in the Central & Oliver Hotels for report 
back to the Committee as soon as possible. 

3 . Police Department CP. I.e. System 

Alderman Marzari raised the matter of the intended use of the 
Police Department CP. I.e. system to distribute information Canada 
wide on terms of probation of juveniles offenders. 

RESOLVED 

That the appropriate officials be requested to submit to the 
Committee as quickly as possible an information report on 
this matter. 


The meeting adjourned at approximately 2:30 p.m. 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON FINANCE & ADMINISTRATION 


OCTOBER 11, 1973 


A meeting of the Standing Committee of Council of Finance 
and Administration was held in Committee Room, Third Floor, 
City Hall, on Thursday, October 11, 1973 at 1:30 p.m. 


PRESENT; 


Alderman Bowers (Chairman) 
Alderman Gibson 
Alderman Harcourt 
Alderman Volrich 


CLERK TO THE 
COMMITTEE : 


R. Henry 


RECOMMENDATION 


1. Cultural Grants — Guidelines for 1974. 


The Finance and Administration Committee met with the 
Cultural Advisory Committee on October 4» 1973 to discuss the 
guidelines for the Cultural Advisory Committee and the matter 
of cultural grant applications in 1974. At that meeting the 
Committee had the benefit of a draft report from Mr. Jonathan 
Baker of the Social Planning Department, who is the liaison 
member on the Advisory Committee. Mr. Baker's report explained 
survey of patterns of Municipal funding of the arts and made 
recommendations for funding the various groups in 1974. 

The Committee, this day, considered a memorandimi dated 
October 9» 1973 from Alderman Bowers recommending guidelines 
for the Cultural Advisory Committee, and after making certain 
amendments to this memorandiim your Committee; 

RECOMMENDS: 

THAT the following guidelines in dealing with Cultural 
Grant Applications for 1974 be approved: 

" A, GENERAL PROCEDURES 

I. The CAC will receive all applications for cultiiral 
grants, and will request the city to publicize deadlines and 
procedures for such applications. Applications received directly 
by Council will be referred to the CAC. 

II. The CAC processes applications, interviews applicants 
where desirable, and investigates the cultural and financial 
health of organisations requesting help. 

III. The CAC makes recommendations to Council concerning 
cult\aral grants, based on all the following criteria: 

a) Benefits to: i) Vancouver Audiences 

(especially to new audiences 
presently imable to attend performances. ) 

ii) Vancouver Artists 

b) Financial needs of the organisation applying. 

c) Artistic excellence of present programs. 

d) Overall budget allocation to Cultural grants. 
(Grants in any one year do not imply a commitment 
for future years!) 
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IV. Council decides grants affirmative votes required by- 
Council members in each case). Applicants have the right to 
appeal recommendations of the CAC by letter or by delegation. 

V. Late applications also will be referred to the CAC, 
and will be scrutinized as above, with the added query on reasons 
for lateness. 

Some contingency reserve should be allowed for such 
late applications. 

VI. In addition to this regular task of assisting Council 
by screening grant applications, the CAC may at any time make 
other representations to Council regarding opportunities for 
advancing the cultural life of the city. 

B. 1974 BUDGETTING 

I. Museum (1973 Grant: $ 577,774) 

CAC should NOT consider this grant at all. The museum 
is not comparable with other organisations on the list. Council 
has made a commitment to the Museum Association when they took 
over the operation, srad Council will have to honour it or re- 
negotiate it. 

This grant is so much larger than typical cultural 
grants; if. it is combined with them the temptation is strong to 
whittle it down in favour of small organisations. 


II. Art Gallery (1973 Grant: $ 119,159) 

The CAC to give reasoned recommendations to Council 
concerning the Art Gallery grant request and comment on its 
program. 

However, Council will deal with the Art Gallery directly 
in terras of Council's undertaking to provide housing and custody 
for the collections. 

An exception might have to be made for any programs 
carried out in other parts of the city. 


III. Ma.jor Musical and Theatre Groups 

(1973 Grants: Vancouver Symphony $ 46,000 

Playhouse Theatre 30,000 
Opera Association 15,000 ) 

Despite the relatively large grants, they form only a 
tiny percentage of the total budget of these organisations. 
(See Jonathan Baker's report). 

Council will undoubtedly also receive direct representa- 
tions from backers of these three organisations, and will have 
other information about them from critical reviews and many 
sources . 


si- 
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In considering these grants, rental paid to the Queen 
Elisabeth Theatres is a factor, but there is n o commitment for a 
Council grant to cover the whole of such rent. 


IV. Other Organisations (1973 Grants totalling $ 44,000 

plus 6,lS7 for 
late approvals to date) 

Here the CAC is of greatest value in seeking out and 
evaluating relatively little-known groups, which often can 
contribute much to the city for a small outlay in assistance, 
(eg. Vancouver East Cultural Centre). 

It is expected that there will be many more such 
applicants in the coming year. 

The CAC would like to make an early start in dealing 
with these organisations, and would like to make its recommenda- 
tions within the framework of a total sum budgeted by Council 
for such piirposes. 

I suggest that Council agree to allocate from its 1974 
budget the sum of $66,^00 for grants to small organisations, - 
as recommended (on Pg. 9) in Jonathan Baker's report, on the under- 
standing that : 

a) This sum represents a maximum for grants to small groups; 
Council is not obliged to approve grants up to that figure. 

b) The total should include a substantial contingency re- 
serve (maybe $5,000) for late applications. 

c) The substantial increase (33%) in allocation for this type 
of grant does not imply commitments for similar increases 
to established groups. 

d) That such grants should be primarily used for operating 
expenses rather than capital expenditures." j. » 

th.^ f?^r^ '^''If Committee, and emphasized by the Chairman, 

5^^^^^"^°^^ ^here was a recommendation with respect to grants • 
lor 1974 to certain organisations referred to in Clause IV, there 
lie lQ7ri7.Tf^°'^t time^with respect to the amoW o? 

l^Lir^ ^''^''^ organisations mentioned in this 

INFORMATION 


2. Proposed Changes in Taxation Policy. 


The Committee noted a report from the Director of Finance 
dated September 23, 1973, concerning 3 proposed changes in 
taxation policy as follows: 

a) Special Area/Special Purposes Tax 

B) Parking Tax 

C) Taxation of Improvements at 100^ of Market Value 

The Director of Finance made recommendations in respect of 
each proposal. 
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The Committee also considered a memorandum from Alderman 
Volrich entitled "Added Value" Tax . The Alderman concluded his 
memorandum with a number of recommendations. 

Mr. Leckie, Director of Finance, elaborated on his proposals 
and questions were asked of the officials present, relating to 
Mr. Leckie 's report and also with respect to the memorandum. 

The Committee inquired into the economic effects of Mr. 
Leckie 's first 2 proposals and was of the opinion that information 
such as this will be necessary so that interested organisations 
would be in a position to comment on such proposals. 

RESOLVED ; 

THAT the Director of Finance's proposals A and B, and 
Alderman Volrich 's memorandum on "Added Value" Tax be referred 
to the Board of Administration to discuss and receive comments 
from civic officials involved and that additional pertinent 
information on economic implications be made available when this 
matter is reported back to the Committee. 

With respect to the Taxation of Improvements at 100?^ of 
Market Value, the Committee was of the opinion that inquiries 
be made to the Provincial Government regarding its plans with 
respect to this topic. After various comments were made by 
Committee members it was; 

RESOLVED ; 

THAT this matter be referred back to the Director of Finance 
to look at other alternatives or formulae, for report to the 
Committee. 


The Committee adjourned at approximately 3; 05 p.m. 


REPORT TO COUNCIL 
JOINT MEETING 

SPECIAL COMMITTEE RE FALSE CREEK 
and . 

STANDING COMMITTEE ON WATERFRONT & ENVIRONMENT 
October 16, 1973 

I 

A joint meeting of the Special Committee re False Creek and 
the Standing Committee on Waterfront and Environment was held on 
Tuesday, October 16, 1973, at 11:00 a.m. in the No. 1 Committee 
Room, third floor. City Hall. 


PRESENT; 


Alderman Hardwick (Chairman) 
Alderman Marzari 
Alderman Massey 


ABSENT : 


Alderman Linnell (Leave of Absence) 
Alderman Pendakur (Civic Business) 


CLERK: 


M. James 


INFORMATION 

1. Interim Standards for Marinas 

The Chairmen of the two Committees listed above, had agreed 
that the Committees would jointly sponsor a public meeting at which 
comments from interested parties would be heard on the interim 
standards were based on proposed standards developed by the 
Provincial Government but not yet proclaimed. 

The meeting had been advertised in the local media and the 
Coast Floating Homes Association was the only delegation to be 
heard. Mr. A. Lloyd, the President of the Association, submitted 
to the meeting a statement from the Association on the interim 
standards dated October 13, 1973. 

The Committee members present and Mr. Lloyd went through the 
interim standards and Mr. Lloyd notified the alterations suggested 
by the Association and amplified his Association's position with 
an oral statement. 

The Committee members in reviewing the standards, noted that 
the standards do not preclude one marina operation in part Class A 
and in Part Class B. The question of whether or not private clubs 
should have the standards applied was also raised. 

After further discussion, the Committee 

RESOLVED that the Medical Health Officer be advised that the joint 
Committees approve in principle the matter of interim standards for 
marinas pending the enactment of regulation by the Provincial 
Government and that the suggested interim standards considered this 
day be referred back to the Medical Health Officer for amending as 
per the instructions for report back to the Committee and that such 
report contain comment on the matter of retroactivity of application 
of interim standards. 

(Alderman Marzari is noted as voting in the negative) 

The meeting adjourned at approximately 12:15 p.m. 


Respectfully submitted. 


Alderman Walter Hardwick 
Chairman 


PART REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON SOCIAL SERVICES 


A meeting of the Standing Committee of Council on Social 
Services was held on Thursday, October 18, 1973 at approximately 
1:30 p.m. in the No. 1 Committee Room, third floor. City Hall - 

PRESENT ; Alderman Rankin (Chairman) 

Alderman Marzari 

ALSO PRESENT ; Mr. J. Denofreo, Executive Assistant 

to the Minister of Human Resources 

COMMITTEE CLERK; M. Kinsella 


There being no quorum present. Alderman Rankin and Alderman 
Marzari submit the following report: 

RE COMMENDATI ON 

1. Greater Vancouver Mental Health Project - 
Parking Exemption Stickers 


Alderman Marzari referred to the difficulties which the staff 
of the Greater Vancouver Menatl Health Project are encountering 
with parking restrictions, particularly in the West End. The staff 
of this project make a great number of home visits and parking is 
very often not available in authorized spaces. This results in 
the staff being fined for violating parking restrictions. 

RECOMMENDED 

That Council authorize the City Engineer to issue to the 
Greater Vancouver Mental Health Project six parking 
exemption stickers. 
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- SPECIAL COUNCIL- OCTOBER 25, 1973 


A Special Meeting of the Council of the City of Vancouver was 
held on Thursday, October 25, 1973, at 1:30 p.m. in No. 1 Committee 
Room to consider the matter of property next to the entrance of 
Stanley Park. 

PRESENT; Mayor Phillips 

Aldermen Bowers, Gibson, Harcourt, 
Hardwick, Marzari, Massey, 
Pendakur, Rankin & Volrich. 

ABSENT: Alderman Linnell (Leave of Absence) 
CLERK TO THE COUNCIL: D.H. Little 


A. Property; Entrance to Stanley Park 

The Council took note of the apparent favourable result 

on the plebiscite to the electors on October 24, 1973, respecting 

the acquisition of approximately 10 acres of land in the block nearest 

to Stanley Park including the waterfront. 

The Corporation Counsel submitted for the Council's consideration, 
the following: 

(a) Memorandum dated October 24, 1973, submitting a draft 
agreement between Dawson Developments Limited and the 
City of Vancouver. 

(b) Two resolutions in respect of the subject. 

The Director of Finance also submitted a report regarding the 
purchase of shares of the Harbour Park Developments Limited. 

After due consideration, it was 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Gibson, 

WHEREAS a draft agreement to purchase made between the City of 
Vancouver and Dawson Developments Limited which provides for the 
acqu^-si^ion of all the issued and outstanding shares and loans of 
Harbour Park Developments Ltd. , a copy of which agreement is 
Schedule I to this resolution and is herein referred to as "the 
principal agreement", together with a draft Bill to be known as 
the "Vancouver Enabling Act, 1973" (a copy of which Bill is Schedule 
II to this resolution and is herein referred to as "the said Bill") 
have -been submitted to the Council of the City of Vancouver; 

THEREFORE BE IT RESOLVED: 

(1) That the principal agreement be approved in principle; and 

(2) That the Corporation c;ounsel be and he is hereby authorized 
to promote the enactment of the said Bill by the Legislature 
of the Province at its pre^sent sitting; and 

(3) That the Mayor (or the Deputy or Acting Mayor, as the case 
may be) and the City Clerk l>e and they are hereby authorized 
to and shall execute the principal agreement subject to 
ratification thereof by the said Bill when the same is enacted 
and, after enactment, to execute all such other agreements 
referred to therein and shall execute any other agreement 
referred to in any schedule to the principal agreement and to 
affix the seal of the City of Vancouver thereto. 

- CARRIED UNANIMOUSLY. 
(Copy of draft Bill refe'rred to oi\ file in City 
Clerk 's Office) 


cont 'd 
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social Couttcil, October 25, 1373 ■ . 


MOVED by Aid. Harcourt, 
SECONDED by Aid. Gibson, 

THAT the draft agreement approved in principle earlier this day 
and the draft of proposed legislation be submitted to Dawson Developments 
Limited together with the following letter to be executed by the 
Corporation Counsel on behalf of the City: 

"Dawson Developments Limited 
1050 West Pender Street 
Vancouver, B.C. 

Gentlemen: 

Re; Harbour Park Developments Limited 

Attached hereto and marked Schedules "A" and "B" 
respectively are: 

(a) a draft of an agreement between your Company 
and the City of Vancouver; 

(b) a draft of legislation proposed to the Pro- 
vincial Legislature of the Province of 
British Columbia for passage during the 
current session of the Legislature. 

Upon the legislation being passed, the City under- 
takes to execute and deliver to you the agreement 
in the form attached hereto. 

Yours truly 


Corporation Counsel 


We, Dawson Developments Limited undertake that, pro- 
vided the agreement in the form attached is executed 
by the City of Vancouver and delivered to us not later 
than November , 1973, we will execute and deliver 
the said agreement to the City of Vancouver. 

Yours truly 

DAWSON DEVELOPMENTS LIMITED 
Per : " 

- CARRIED UNANIMOUSLY. 


B. Purchase of Shares of the 

Harbour Park Developments Ltd. 

The following report was noted from the Director of Finance re- 
garding the purchase of shares of the Harbour Park Developments 
Limited : 


" Approval by the voters of the purchase of a portion of the Harbor 
Park property for $2,000,000, the property to be used for public open space, 
necessitates certain actions by Council to appropriate the funds needed. 

To consummate the action approved by the voters requires Council 
to provide the funds to purchase the shares of Harbor Park Developments Ltd., 
for $6,400,000 to $6,500,000, with the objective that the second property, 
the acquisition of which was rejected by the voters, be sold for development, 
for approximately $4,500,000. 
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B. I*urchase of Shares of the Harbour 
^ark Developments Ltd. jcont'd.. ) 


Council should therefore: 

(1) appropriate $2,000,000 of Revenue Surplus as a temporary advance, pending 
the sale of the debentures, borrowing authority for which the voters gave 
their approval ; 

(2) appropriate $4,000,000 being property sales revenue allocated to the 
1974-75 Supplementary Capital Budget, pending disposal of the second 
property; 

(3) appropriate an additional $500,000 of Revenue Surplus, pending disposal 
of the second property. 

I RECOMMEND the above actions be taken to provide the authority 
for the funds necessary to purchase the shares of Harbor Park Developments Ltd. " 

MOVED by Aid. Pendakur, 
SECONDED by Aid. Hardwick, 

THAT the foregoing recoininendation of the Director of Finance be 
approved. 

- CARRIED UNANIMOUSLY. 


C. (i) Comprehensive Plan: Approximately 
14 Acres Next to Stanley Park- 

MOVED by Aid. Massey, 
SECONDED by Aid. Gibson, 

THAT the Director of Planning and Civic Development in consul- 
tation with the Park Board, report to Council in regard to a com- 
prehensive plan for the whole of the approximately 14 acres in the 
area next to Stanley Park, Georgia Street, Denman and the Waterfront. 

- CARRIED UNANIMOUSLY. 

(ii) Federal Leases: Approximately 
14 Acres Next to Stanley Park 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Gibson, 

THAT the Mayor be authorized to enter into negotiations with the 
Federal Government with respect to existing Federal leases involved 
in approximately 14 acres in the area next to Stanley Park, Georgia 
Street, Denman and the Waterfront. 

- CARRIED UNANIMOUSLY. 


The Council adjourned at approximately 2:30 p.m. 


The foregoing are Minutes of a Special Council meeting of 
October 25, 1973, adopted on October 30, 1973. 



FOR CO'JIKIL ACTlCi^ SEE PAGE(S) ..^£?. 


CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 

A Regular meeting of the Council of the City of Vancouver 
was held on Tuesday, October 30, 1973, in the Council Chamber at 
approximately 2:00 p.m. 

PRESENT : Mayor Phillips 

Aldermen Bowers, Gibson, Harcourt, Hardwick, 
Marzari, Massey, Pendakur, Rankin 
and Volrich 

ABSENT : Alderman Linnell (Leave of Absence) 


CLERK TO THE COUNCIL : D. H. Little 

PRAYER The proceedings in the Council Chamber were opened 

with prayer. 

ACKNOWLEDGMENT 

The Mayor acknowledged the presence in the Council Chamber 
of students from Lord Byng Secondary School, under the direction 
of Mr. Parker. 

'IN CAMERA' MEETING 

The Council was advised that the 'In Camera' Committee was 
agreeable to the items proposed for 'In Camera' consideration later 
this day with the exception of the following: 

(a) Corporation Counsel report respecting claim of 
Dr. J.C. Haramia, which be considered in open 
Council later this day. 

(b) Board of Administration report, re acquisition of 
certain property for civic purposes, which be the 
matter of determination at the 'In Camera' meeting 
with respect to whether the subject is for 'In 
Camera' consideration. 

ADOPTION OF MINUTES 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Pendakur, 

THAT the Minutes of the Regular Council meeting, with the 
exception of the 'In Camera' portion, dated October 23, 1973, be 
adopted, after amendments are made as follows: 

Page 2, Item 3 - Lodging House By-law 

Part (1) of the second portion of the resolution of Alderman 
Harcourt be amended to read as follows: 

"Sectiorji VII be deleted from the proposed Lodging House 
By-law and that Section XV(2) re fire proof mattress 
covers be deleted from the proposed Lodging House By-law" . 

* (amendment ) 

Page 19, Item 2 - Delegation: Canadians for Democracy 

in Chile 


The following Aldermen are recorded as voting against the 
motion: 

Alderman Marzari and Alderman Rankin 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Pendakur, 

THAT the Minutes of the Special Council meeting dated 
October 25, 1973, be adopted. 

- CARRIED UNANIMOUSLY 
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COMMITTEE OF THE WHOLE 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Pendakur, 

THAT the Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 

REPORT REFERENCE, DELEGATION AND DEPARTMENT REPORT 

A. Development Permit Application #61539 
Proposed Apartment Building: 
555 East 5th Avenue 


The Director of Planning and Civic Development, under date 
of October 5, 1973, reported as follows: 

"An application to construct a 12-sturey apartment building 
at the above address has been received. There are various 
technical problems with this application, some of which have 
been resolved but some of which are outstanding. There is 
one problem, however, which, in accordance with Council's 
policy on the Design Panel, is referred to Council. 

This application was referred to the Design Panel, who felt 
that it was unsuitable, mainly because, in their view, as a 
fairly conventional highrise building it did not take full 
advantage of the unique opportunities offered by the shape of 
the site. There were other factors, such as the view of the 
parking area from surrounding sti-eets. If constructed it will 
be the first highrise building in tiie area. 


The Technical Planning Board, on August 10th, 1973, in review- 
ing the recommendation of the Design Panel, agreed with them 
about some of the factors but did not agree that they had suf- 
ficient grounds for refusing the application on the grounds 
recommended by the Design Panel. The only ground on which the 
Technical Planning Board can refuse a development permit appli- 
cation is that, in their view, it would adversely affect public 
amenity. 

The parking arrangement was amended to improve its appearance 
and impact but again the Design Panel reiterated its recommenda- 
tion that the design should be refused on the basis that, as a 
fairly conventional highrise building, it will not take advan- 
tage of the unique opportunity offered by the site. 

In accordance with Council's policy, therefore, the matter is 
submitted for the consideration of Council." 


In respect of this matter the Deputy Director of Planning and 
Civic Development made a report explanation of the application; 
Mr. D. Hamer, Architect, spoke in support of the application and 
referred to sketch plans; and Mr. T. Barkley of the Design Panel 
explained further the views of that body. 

MOVED by Aid. Massey, 

THAT the Technical Planning Board be advised the Council is 
of the view that the granting of a development permit for the 
proposed development would adversely affect the 'public amenity', 
pursuant to the report of the Design Panel , 

- LOST 

(Aldermen Bowers, Harcourt, Hardwick, Pendakur, 
Rankin, Volrich and the Mayor voted against 
the motion) 

MOVED by Aid. Pendakur, 

THAT the Technical Planning Board bo advised the Council has 
no objection to this development permit application being appi'oved. 

(amended) 


cont 'd 
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REPORT REFERENCE, DELEGATION AND DEPARTMENT REPORT (cont'd) 


Development Permit Application #61539 
Proposed Apartment Building: 
555 East 5th Avenue (cont'd) 


MOVED by Aid. Rankin, in amendment, 

THAT the following be added to the motion of Alderman 
Pendakur: 

"if the development includes sufficient space for a 
pre-school child care centre" 

- CARRIED UNANIMOUSLY 

The motion, as amended, and reading as follows, was put and CARRIED: 

"THAT the Technical Planning Board be advised the Council 
has no objection to this development permit application 
being approved, if the development includes sufficient 
space for a pre-school child care centre". 

(CARRIED) 

(Alderman Massey voted against the motion 
as amended) 

COMMUNICATIONS OR PETITIONS 

1 . Appointment of Governor General of Canada 

MOVED by Aid. Hard wick, 

THAT the telegram received from the Governor General of Canada, 
expressing appreciation of the City's message of congratulations 
on this recent appointment, be received for information. 

- CARRIED UNANIMOUSLY 

2. Delegation Request: 

West Broadway Citizens Committee 
Interim Rezoning - Kitsilano 

A request was received from the West Broadway Citizens Committee 
by letter dated October 25, 1973, for an opportunity to appear 
before Council this day on the matter of Kitsilano area interim 
rezoning, in reference particularly to the area bounded by 4th 
Avenue, Broadway, Vine and Burrard Streets. 

MOVED by Aid. Pendakur, 

THAT the delegation be heard accordingly, at 7:30 p.m. this 

day. 

- CARRIED 

(Aldermen Bowers, Gibson, Hardwick and Massey 
voted against the motion) 

3. Delegation Request: 

Kitsilano Area Resources Association 
Burrard Arbutus Connector 


A request was received, by letter dated October 22, 1973. 
from the Urban Transportation Committee of the Kitsilano Area 
Resources Association, for the opportunity to appear before the 
Council on November 20, 1973, to express views on the proposed 
Burrard-Arbutus connector. 

MOVED by Aid. Rankin, 

THAT the delegation be heard as requested. 

- CARRIED 

(Aldermen Bowers, Hardwick and Massey voted 
against the motion) 
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COMMUNICATIONS OR PETITIONS (cont'd ) 
4. Coordination of Street Furniture 


The Secretary of the Urban Design Panel submitted the following 
communication under date of October 17, 1973: 

" The members of the Urban Design Panel are concerned about the appear- 
ance of the different items of street furniture (bus shelters, waste 
receptacles, kiosks, benches, signs, light standards, etc,)which are 
installed on Vancouver streets. The proliferation of separate uncoord- 
inated objects increases the clutter and confusion of the streets and 
detracts from their appearance. 

We recognize the utilization purpose of each object and the design 
constraints that have resulted in each separate design, but feel the 
environment of our streets would be considerably improved through 
the development of a consistent coordinated design, unifying and per- 
haps consolidating all the separate pieces. 

This issue is of critical importance in an area such as the Granville 
Mall where the street furniture will be an important part of the 
environment created. 

Therefore, we urge the members of City Council to instruct the approp- 
riate Department to retain a design consultant with instructions to 
develop coordinated designs for these elements. This consultant 
should work with the Engineerin g Department, Planning Department 
and Urban Design Panel to produce a satisfactory system for this city." 

MOVED by Aid, Massey, 

THAT the Director of Planning and Civic Development and the 

City Engineer be requested to report back on the mechanics and 

cost of hiring a design consultant to report on the whole matter 

of the design of street furniture, etc, on a coordinated basis, 

- CARRIED 

(Alderman Rankin voted against the motion) 


During the consideration of the foregoing motion, it was, 

MOVED by Aid, Harcourt, 

THAT this subject be referred to the Standing Committee on 
Waterfront and Environment for consideration and report. 

- LOST 

(Aldermen Bowers, Gibson, Hardwick, Marzari, Massey, 
Pendakur, Rankin, Volrich and the Mayor voted against 
the motion) 

5, Cancellation of Licenses in 
Downtown East Side Area 

At a previous meeting, the Council appointed Aldermen Rankin 
and Volrich and the Corporation Counsel to report on ground rules 
to be followed in respect of appearances of licensees in the 
matter of cancellations re certain operations in the downtown east 
side area. 

A report was submitted by the Committee under date of 
October 29, 1973, from which the following is extracted: 

^ Your Committee met on Thursday, OctcA)er 25th, and re- 
viewed the matter, including written suggestions received 
from various Counsel representing the Licensees and 
wishes to submit the following report as their suggestions 
for the guidance of Council in these hearings: 

1, That the Licensees or their Counsel should be pro- 
vided with any and all written material that is 
intended to be provided to Council at the hearings 
and upon which the supporters of the suspension 
(e.g. the Committee and/or the police) will rely. 


cont 'd . 
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COMMUNICATIONS OR PETITIONS (cont'd) 

Cancellation of Licenses in 
Downtown East Side Area (cont'd) 

2. This material should be made available prior to the 
hearings . 

3. That at the hearings Inspector Herdman, Corporal 
Swan and Mr. Erilcson should be present and available 
for questioning by both Council members and the 
Licensees or their Counsel. 

4. That at the hearings^ Council and the Licensees should 
confine themselves to direct and relevant allegations 
with respect to the Licensees. 


5. That each Licensee be heard and his hearing be 
conducted individually and unrelated to any other 
Licensee. 

6. That Council should render its decision on each 
Licensee individually. 

7. That the Licensees be permitted to call witnesses 
and that testimony be confined to the specific 
allegations made before Council.'*' 


MOVED by Aid. Rankin, 

THAT the aforementioned procedures be approved for these 
hearings before Council. 

- CARRIED UNANIMOUSLY 

(It was agreed that the arrangements for the meeting of 
Council for this purpose be left in the hands of the 
Mayor and City Clerk) 

6 . Election Report (October 24, 1973 ) 

The Returning Officer, under date of October 29, 
1973, submitted the following report: 


Aa Returning Officer, I am enclosing a resume of the 
election results on issues placed before the electorate, 
Wednesday, October 24, 1973. 

It will be noted that there was a high number of re- 
jects recorded on the three Electoral Rofozm questions. It 
would appear the reason for this result is because there were 
a number of electors who did not vote on every question. This 
conclusion is particularly drawn from the result of the Special 
73A voting (i.e. affidavit voting subject to later Voters' List 
confirmation) . 

On Question 1 

out of 693 ballots, 155 were rejected of which 149 were blank 
On Question 2 

out of 693 ballots, 119 were rejected of which 118 were blank 
On Question 3 

out of 693 ballots, 97 were rejected of which 94 were blank 

Whenever more than one question appears on a ballot, 
there are difficulties in counting for the Deputy Returning 
Officers, but this is emphasized when there are two such ballots 
with two separate principles applied in concluding on rejected 
ballots. 


(The resume referred to is on 
file in City Clerk's Office) 


cont 'd . . . . 
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COMMUNICATIONS OR PETITIONS (cont'd ) 

Election Report (cont'd ) 

MOVED by Aid, Hardwick, 

THAT the report of the Returning Officer be received. 

- CARRIED UNANIMOUSLY 

BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd ) 

B. BOARD OF ADMINISTRATION 

General Report, October 26, 1973 

WORKS AND UTILITY MATTERS (October 26, 1973 ) 

The Council considered this report which contains four clauses 
identified as follows: 

CI. 1: Closure of Lane south of Cornwall Avenue 
between Maple Street and Cypress Street 

CI. 2: Closure of 71st Avenue between Laurel Street 
and the lane east 

CI. 3: Discharge of Effluent from Cambie Yard 
Asphalt Plant 

CI. 4: Compactor - Delta Landfill 

MOVED by Aid. Hardwick, 

THAT the recommendations of the Board of - Administration con- 
tained in the foregoing report be approved. 

- CARRIED UNANIMOUSLY 

BUILDING AND PLANNING MATTERS (Oct. 26, 1973 ) 

Strathcona - Tree Planting 

In considering this report the City Clerk advised the 
recommendation of the Board of Administration should read as 
follows : 

"Your Board RECOMMENDS that the recommendations of 

the ''birector of Planning and Civic Development be 

appro ved" . ^ , , 

— ^ * (as changed) 

MOVED by Aid. Hardwick, 

THAT the recommendation of the Board of Administration con- 
tained in this report, as changed clerically, be approved. 

- CARRIED UNANIMOUSLY 

FINANCE MATTERS (Oct. 26, 1973 ) 

The Council considered this report which contained two clauses 
identified as follows: 

CI. 1: Welfare and Rehabilitation Department: 

Staffing required for Family Relations Act 
Matters 

CI. 2: Tender awards 

MOVED by Aid. Harcourt, 

THAT the recommendation of the Board of Administration con- 
tained in Clause 1 of the report be approved, and the information 
submitted in Clause 2 be received. 


- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION DEPARTMENT fc OTHER REPORTS (cont'd ) 

Board of Administration 

General Report, Oct. 26, 1973 (cont'd) 

PERSONNEL MATTERS (Oct. 26, 1973 ) 

This report of the Board of Administration contained two 
clauses identified as follows: 

CI. 1: Environmental Health Services: 

Director's Position 
CI. 2: Environmental Management Conference: 

Honolulu, November 5-7, 1973 

Clause 1: Environmental Health Services: 
Director's Position 


MOVED by Aid. Rankin, 

THAT the recommendation of the Board of Administration con- 
tained in this clause be approved. 

- CARRIED UNANIMOUSLY 

Clause 2: Environmental Management Conference: 
Honolulu, November 5-7, 1973 

MOVED by Aid. Bowers, 

THAT the recommendation of the Board of Administration con- 
tained in this clause be approved. 

- CARRIED 

(Aldermen Hardwick and Rankin voted against 
the motion) 

PROPERTY MATTERS (Oct. 26, 1973 ) 

The Council considered this report which contains two clauses 
identified as follows: 

CI. 1: Acquisition - Britannia Community Services 

Centre Project, 1124-28 McLean Drive 
CI. 2: Sales: Residential 

MOVED by Aid. Pendakur, 

THAT the recommendations of the Board of Administration con- 
tained in this report be approved . 

- CARRIED 

(Alderman Marzari voted in the negative in regard to 
action on Clause 2 of the report) 

C. DEPARTMENTAL REPORT 
October 26, 1973 

WORKS & UTILITY MATTERS (Oct. 26, 1973 ) 

Pacific Centre Limited Block 52: 
Utility Easement 


MOVED by Aid. Harcourt, 

THAT the recommendation of the Corporation Counsel contained 
in this report be approved . 

- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION. DEPARTMENT fc OTHER REPORTS (conlt'd) 

DEPARTMENTAL REPORT 
October 26, 1973 (cont'd ) 

BUILDING & PLANNING MATTERS (Oct. 26 ) 

Development Permit Application 64478 
1025 S. W. Marine Drive 


MOVED by Aid. Hardwick, 

THAT the recommendation of the Director of Planning and 
Civic Development contained in this report be approved. 

- CARRIED UNANIMOUSLY 

FINANCE MATTERS 
Charter Amendment: 

Advanced Work on Local Improvements 

MOVED by Aid. Pendakur, 

THAT the proposed Charter amendment as follows, set out in 
this departmental report of the City Engineer, be approved, on 
the understanding that in each case such prior work must have 
been specifically authorized by Council as "advanced work 
anticipating the undertaking of the local improvement": 

"that the cost of work done prior to undertaking 
the local improvement project should be included 
in that project ; (e.g. , the Champlain Heights 
walks and lighting for a new school had to be 
done before it was legally possible to advance 
local improvement procedures)". 

- CARRIED UNANIMOUSLY 

D. No. 1 (Headquarters) and 
No. 8 Firehalls 


The Board of Administration, under date of October 25, 1973, 
submitted the following report: 

"The Director of Permits and Licenses reports as follows: 

•On March 20, 1973, the City Council considered a Report of the 
Standing Committee on Community Development, dated March 8, 1973, 
and adopted Clause (2) of this Report, dealing with No. 1 
Firehall re-siting. 

The recommendations of the adopted Report were: 

'(a) that Site A, being the Headquarters site 

on the south side of Prior Street, between 
Heatley and Hawks Avenues and Site B, being 
No. 8 Firehall on the north-west corner of 
Main and Powell Streets, be acquired. 

(b) that as Eng and Wright are the architects 

for the Headquarters site, they also be 
retained for Firehall No. 8.' 

Proposal for New Headquarters Firehall 

Drawings, illustrating the Architects' proposals for the new 
Headquarters Firehall are available for examination in the offices 
of the City Clerk, and will be presented to the Council for 
approval when it considers this Report. 

The proposals provide the facilities needed by the Fire Department, 
and appear to be compatible with the residential surroundings 
and the topography of the site. 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd.) 

D. No. 1^ (Headquarters) and 

No. 8 Fireballs (cont'd.) 

The Strathcona Property Ovmers and Tenants Association is reported 
by the Deputy Director of Planning to have expressed complete 
satisfaction with the proposals. 

A Development Permit has been granted, on the recommendation of 
the Urban Design Panel. 

The Architects are preparing working drawings and specifications, 
and advise that tenders for the building contract can be called 
almost immediately. 

Estimated Cost 

The estimated cost of the project is: 

Building and site development $1,045,000.00 
Architects' and Consultants' fees 85,500.00 
Other costs, i.e. landscaping, soils and 
concrete testing, work by City forces 62. 500.00 

TOTAL $1,193,000.00 

This estimate represents an 8-5^ increase over the figure of 
$1,100,000.00 reported to Coiancil as a tenative estimate last 
March. This increase is largely accounted for by: 

(a) Recent economic factors, such as devaluation of the 
dollar, which have caused increases in the cost of 
materials and equipment beyond those anticipated in the 
first estimate; 

(b) Minor additions to the preliminary sketch plans, including 
a changing room for mechanics, a loading dock for delivery 
vehicles, and a room to house the sawdust filtration 
equipment ; 

(c) the increased cost of a landscape design, in which the 
Park Board has endeavoured to satisfy the requirements 
of site location and building design. 

Possible Additional Space 

As indicated in a letter from the Architect, a copy of which is 
attached to this Report, it appears possible that by taking 
advantage of the stepped configuration of the structure, approxi- 
mately 1900 square feet of additional space (as shown in the 
attached sketch) could be provided at a relatively low cost per 
square foot. 


The Fire Chief, as indicated in his correspondence attached to 
the Report, considers that this space, developed as a year-round 
physical fitness workout area, would be a valuable and useful 
addition to this headquarters building. 

The cost of providing the additional space and developing a 
physical fitness workout area in part of it (the remainder to be 
finished in future as needed) is estimated to be $40,000.00. This 
represents a construction cost of $19.50 per square foot, as 
compared with the building's overall cost of $36.00 per square foot. 

Bulk Excavation Contract 

Because of the agreement to vacate the old No. 1 Firehall site by 
December of 1974, every effort will be made to expedite the 
performance of the work. It is proposed that the necessary bulk 
excavation for the building be carried out, at an estimated cost 
of approximately $7,000.00, prior to award of the building contract. 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd.) 

D. No. 1 (Headquarters) and 
No. 8 Fireballs (cont'd.) 


Progress of No. B Fireball Project 

Tbe Arcbitect bas completed preliminary drawings, wbicb were 
approved in principle by tbe Urban Design Panel at its meeting of 
October 15, 1973) and a Development Permit bas been approved, subject 
to minor conditions. Based on tbe Arcbitect 's preliminary drawings, 
cost estimates are: 


Building and site development 

including landscaping $402,000.00 

Arcbitect 's and Consultant's fees 34,000.00 

Otber project expense 20.000.00 

TOTAL $456,000.00 

A tentative estimate of $450,000 was reported to Council last Marcb, 


Financing 

Tbe Comptroller of Accounts advises tbat if Council approves tbe 
foregoing estimates, including tbe $40,000.00 for additional space 
in tbe No. 1 Fireball, funds in tbe amoimt of $12^,350.00 must be 
provided in tbe 1974 Supplementary Capital Budget. 

Recommendations t 


It is RECOMMENDED tbat: 


1. Council approve tbe plans and estimates and autborize tbe 
calling of tenders for tbe No. 1 and No. S Fireballs. 

2. Council autborize tbe Director of Permits and Licenses to 
obtain competitive prices for the necessary bulk excavation 
work for tbe No. 1 Fireball from tbree or more Contractors, 
and order tbe work carried out at tbe appropriate time. 

3. Coiincil indicate its wisbes witb respect to tbe provision of 
additional space in tbe No. 1 Fireball, and its partial 
development as a physical fitness workout area.' 

Ylour Board RECOMMENDS Coimcil approval of tbe recommendations of tbe 
Director of Permits and Licenses." 


MOVED by Aid. Har court, 

THAT the recommendation of the Board of Administration as con- 
tained in the foregoing report, be approved. 


- CARRIED UNANIMOUSLY. 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd.) 

E. Report of Standing Committee 

on Housing, dated October 16, 1973 

The Council considered this report which contains three clauses 
identified as follows: 

Clause 1: Vanport Hotel - Violation of 

Lodging House Byrlaw 
Clause 2: Provision of Low Rental Housing 

In the Downtown Eastside 
Clause 3: West End Community Council - Comments 

and Suggestions re Improving Livability 

in the West End 

The Council took action as follows: 

Clause 1 - Vanport Hotel - 
Violation of Lodging House By-law 

MOVED by Aid. Harcourt, 

THAT the Committee's recommendation contained in this clause 
be approved. 

- CARRIED UNANIMOUSLY. 

Clause 2 - Provision of Low Rental 
Housing in the Downtown Eastside 

MOVED by Aid. Harcourt, 

THAT the Committee's recommendation contained in this clause 
be approved subject to provision in the project for married couples. 

- CARRIED UNANIMOUSLY. 


Clause 3 - West End Community Council - 
Comments and Suggestions re Improving 
Livability in the West End 


MOVED by Aid. Harcourt, 

THAT the information of the Committee contained in this clause 
be received. 

- CARRIED UNANIMOUSLY. 

F. Report of Joint Meeting of the 

Standing Committees on Community 
Development & Housing, October 17, 1973 

MOVED by Aid. Volrich, 

THAT the information of the Committee contained in this report 
in respect of Champlain Heights, Areas E & F be received after 
noting in those present, the Chairman was Alderman Volrich and not 
Alderman Harcourt as recorded. 

- CARRIED UNANIMOUSLY. 


G. Report of Standing Committee on 
Finance & Administration, dated 
October 18, 1973 


MOVED by Aid. Bowers, 

THAT the information of the Committee contained in this report 
in respect of Review of Operations - Finance Department, be 
received. 


- CARRIED UNANIMOUSLY. 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd.) 

H. Report of Standing Committee on 
Finance & Administration, dated 
October 18, 1973 


MOVED by Aid. Bowers, 

THAT the recommendation of the Committee contained in this report 
in respect of 1973 - 1974 L.I. P. Program - Report #1, be approved. 

FURTHER THAT Item #1 priorities proceed without further 
reference to the Council and Item #2 priorities be reported back 
to Council. 

- CARRIED UNANIMOUSLY. 


I. Report of Standing Committee on 

Social Services, October 18, 1973 

The Council considered this report which contains four clauses 
identified as follows: 

Clause 1: Social Planning - Downtown Eastside 
Clause 2A: Use of Bridge 'Y' by Women in Transition 
B: Possible Future Use of the Continental 

Hotel (Bridge 'Y') 
Clause 3: Proposal for Dunbar-West Point Grey_ 

Area Committee Participation in Direct 

Funding and Management 
Clause 4: Employment and Youth Services Programmes 

in the Cedar Cottage-Kensington Area of 

Vancouver 

The Council took action as follows: 

Clause 1 - Social Planning - 
Downtown Eastside 

MOVED by Aid. Rankin, 

THAT the Council approve a grant in the amount of $8,320.80 to 
the Downtown Eastside Residents Association to fund for six months 
period a Community Organizer and an Assistant Community Organizer 
referred to in their budget dated September 28, 1973, subject to the 
following : 

(a) The matter to- be- reviewed in- 3 months' time. 

(b) ■ This- sum- not- to be taken from- the funds allocated 

to- the Social- Pianning- Department. 

(c) This- grant- n-ot- to- re-strlt-in- a- redttction- i-n- staff 
of the- -Social Planning Department. 

(d) Report back to the Social Services Committee on 
services to be carried out with this grant money 
and report on proposed services thereafter. 

- LOST. 

not having received the required 
majority. 

(Aldermen Bowers, Hardwick, Pendakur & Volrich voted 
against the motion) . 


cont' d 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd.) 

I. Report of Standing Committee on Social 
Services, October 18, 1973 (cont'd.) 

Clause 1 - Social Planning - 
Downtown Eastside (cont'd.) 


During consideration of the foregoing motion, it was 

MOVED by Aid. Hardwick, 

THAT consideration of this matter be deferred until such time 
as the Director of Social Planning advises Council, by not later than 
November 30, 1973, of funds available from LEAP, and on alternate 
ways by which money can be made available for communitv organizations. 

A tie vote resulted, and therefore the motion was declared 

- LOST. 

(Aldermen Gibson, Marzari, Massey, Mayor Phillips, 
and Alderman Rankin voted against the motion) . 


MOVED by Aid. Harcourt, 

THAT the whole matter be referred back to the Standing Committee 
on Social Services for further consideration, and in the meantime. 
Alderman Rankin and the Director of Social Planning to consider 
Terms of Reference respecting a possible service contract. 

- CARRIED UNANIMOUSLY. 


Clauses 2A & B, 3 and 4 

MOVED by Aid. Rankin, 

THAT the information submitted by the Standing Committee in 
respect of Clauses 2A and B, and 3, be received, and the recommendation 
of the Committee contained in Clause 4, be approved. 

- CARRIED UNANIMOUSLY. 


During consideration of the immediate foregoing Standing 
Committee report, the Council recessed at approximately 
4:25 p.m. following which a short 'In Camera' meeting 
was held, and the Council reconvened in open session at 
approximately 4:50 p.m., the same personnel present. 


J. Report of Standing Committee on 
Waterfront & Environment, dated 
October 18, 1973 


The Council considered the report of the Standing Committee on 
Waterfront & Environment dated October 18, 1973, which contains four 
clauses, identified as follows: 

Clause 1: North side of Georgia Street West of 

Denman Street, Proposed Development 
Clause 2: Report on Development Permit Application 

No. 64132, Norpak Fisheries Ltd. 

2191-99 Commissioner Street 
Clause 3: Progress Report on the Inventory of the 

Waterfront Study 
Clause 4: Fraser River Waterfront 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd.) 

J. Report of Standing Committee on 
Waterfront & Environment, dated 
■ ^ - Qctober 18, 1973 (cont'd. ) 

The Council took action as follows : 

Clause 1: North Side of Georgia Street 
West of Denman Street, Proposed Development 

MOVED by Aid. Pendakur , 

THAT this clause be received for information. 

- CARRIED UNANIMOUSLY. 

Clause 2 : Report on Development Permit 
Application No. 64132, Norpak Fisheries 
Ltd. , 2191-99 Commissioner Street 


MOVED by Aid. Hardwick, 

THAT consideration of this clause be deferred for one week in 
order that Council may have the benefit of a sketch plan in the 
consideration of the matter. 

- CARRIED UNANIMOUSLY. 


Clause 3: Progress Report on the 
Inventory of the Waterfront Study 

MOVED by Aid. Pendakur, 

THAT this clause be received for information. 

- CARRIED UNANIMOUSLY. 

Cl-a^&e 4t Frasex River Waterfront 

MOVED by Aid. Pendakur, 

THAT this clause be received for information. 

- CARIIED UNANIMOUSLY. 


K. Report of Special Committee 

re False Creek, October 2 3, 19 73 

The Special Committee re False Creek, under date of October 2 3 
1973, submitted the following report: 

"The False Creek Committee received a report from the City 
Engineer on the matter of the treatment of the Water's Edge in 
Areas 6, and the following are pertinent extracts from that report 

" In order to be prepared for a December 1st start-up of the Winter 
Works Program of shoreline construction, it is necessary to finalize the 
design location and general cross-sections. Work has progressed sufficiently 
to determine these designs. The proposal is illustrated on drawings attached 
to this report. A Tender has been called using these plans as a basis. 

The location of the water's edge and the type of construction suitable, 
has been determined jointly by the False Creek staff, and the Engineering 
Department according to recommendations of the various Consultants. 

Senior Gov't. Materials & 

Labour credits Equipment (City Cost) Total 

1973- 7^1-75 $1,450,000 $ 850,000 $2,300,000 

1974- 75 800,000 * 400,000 1 ,200,000 

$2,250,000 $1,250,000 $3,500,000 


* Not yet approved. 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd.) 


K, Report of Special Committee re 

False Creek, October 23, 1973 (cont'd.) 


The design shown in the attached drawing can be constructed within the 
financial provisions shown above provided the problems listed below can be 
resolved and the portion of the shoreline not yet designed be carefully 
planned with emphasis on labour intensive work. Those portions of the shore- 
line which are not sufficiently labour intensive can be included in future 
marina projects not considered as part of the Winter Works Project. 

1. Dredging - The original shoreline proposed by the False Creek 
Team called for extensive filling. This would normally be done with 
relatively expensive materials which would have to be brought in by 
barge from gravel pits. To save costs, the alignment was changed. It 
is now proposed to go back to the original alignment and use fill 
material brought in by trucks. Our soils consultants point out that 
there is an element of risk whereby there may be some minor slippages 
of the bank during the filling operation but they agree that these 
methods will improve the material and equipment /labour balances required. 
It is our opinion that these small risks are worth the extra land 
reclaimed and the costs saved. A test section will be proceeded with 
immediately. 

2. Civic Marina - Because plans for this have not been forthcoming, 
this area has been left out of the dredging contrncl but may be added 
at any time during the contract. Financing ol' Lhvs wiirK is expect cd 

to be done under the Senior Government's Marina Policy which would iiuMn 
that the dredging necessary would be paid for under Lliii. policy and not 
under the Winter Works Project. In this regard, the mud flats in front 
of the seawall in Area 6 are required to be removed because of the 
presence of a marina and their removal is not essential to the construct- 
ion of the seawall. An application should be made as soon as possible 
to dredge out these mud flats as a part of the contract and paid for 
out of Marina Policy Funds. 

3. Granville Cove - East - This has been kept out of the contract 
because plans are not available. However, it could be added, should 
plans and financing arrangements be forthcoming. ♦ 

4. Area 6 - Summary - It will be recommended that financing ^plicat- 
ions be made to the Senior Government under the Marine Policy" 


The Deputy City Engineer gave a report reference on the matter 
and after discussion, your Committee 

I 
I 

i RECOMMENDS : 

I 

1. Approve the seawall and shoreline location as shown 

on the attached plan. The Committee may approve future 
changes to this shoreline within the financial constraints 
shown. 

2. Approve the design, cross-sections and general land- 
scaping concepts of the seawall and shoreline treatment 
as shown on the attached drawings prepared by the False 
Creek Team, on the understanding that this will include 
adjacent public amenities. 

3. Exclude the Marina in Area 6 from the Winter 
Works project on the understanding that the City 
Engineer is making application for funds under the 
Federal Government Marina Policy. 


cont ' d 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd.) 

K. Report of Special Committee re 

False Creek, October 23, 1973 (cont'd.) 

4. Fill to the proposed shoreline in Area 6 and accept 
the risk of minor slippages of the bank during con- 
struction. (If the test section previously mentioned 
proves successful, this procedure would be carried 

on to completion.) 

5. Apply to the appropriate senior Government for 
alteration to the extent of seawall work in Area 6." 

MOVED by Aid. Hardwick, 

THAT the Committee's recommendations 1-5 contained in this 
report be approved after changing recommendation (1) to read as 
follows: 

"1. Approve the seawall and shoreline location as shown 
on the attached plan. The Committee may approve 
minor future changes to this shoreline within the 
financial constraints shown." 

- CARRIED UNANIMOUSLY. 

( Underlining indicates the change . ) 

(The attached plan referred to in recommendation (1) , 
on file in the City Clerk's Office). 


L. Strata Title Application - New Construction - 
2300 West King Edward Avenue 

Arbutus Village Development 

The Board of Administration, under date of October 30, 1973, 
submitted the following report: 

"The Board of Administration has received the following report 
from the Director of Planning and the Director of Finance: 

"In accordance with the City's current regulations governing 
the approval of Strata Title applications for new buildings, 
Marathon Realty Company Ltd., has made application for 
approval of a Strata Plan application for a new apartment- 
townhouse development containing a total of 76 dwelling units 
at 2300 West King Edward Avenue being Lot 4, D.L. 526. 
The applicants have submitted a prospectus which provides the 
following required information under the appropriate sections 
of the regulations : - 

N.B.: See Appendix 'A' for site plan. 

Section 1(2) - Financing 

(a) True interest on financing 

Interim financing for the construction is being provided 
by Marathon Realty Company Ltd. Mortgage financing is 
available to purchasers through the Royal Bank of Canada, 
but it is not a requirement that the purchaser make use 
of the arrangements with the Royal Bank. The interest 
rate on these mortgages is fixed for a thirty-day period 
whereupon it is subject to revision in accordance with 
prevailing market rates. 

Second mortgage financing is available through the Prov- 
incial Government. 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd.) 


L. Strata Title Application - New Construction - 
23 00 West King Edward Avenue 
Arbutus Village Development (cont'd. ) 

(b) Any bonusing of financing 

There is no mortgage bonus or incentive bonus. 

(c) Details of a management contract and monthly servicing 

The prospectus states that a management contract has been 
negotiated with Arbutus Management Ltd. and that it will 
be executed when the Strata Plan has been deposited at 
the Land Registry Office. It further states that under 
the proposed contract the fee payable to the Manager by 
each Strata lot is $10.00 per month with the contract 
being for five years unless terminated as provided in the 
agreement or in accordance with the provisions of the 
Strata Title's Act. They have attached the proposed 
contract as a schedule to the prospectus. 

With respect to the costs of monthly servicing, the 
prospectus details the estimated cost per month for each 
category of apartment and townhouse, with the estimated 
monthly cost running from $58.59 to $111.77 per month, 
depending on the size of the unit. 

The prospectus further lists the items that are considered 
to be payable from these estimated monthly servicing fees. 
Again full details are provided in a general information 
booklet attached to the prospectus. 

(d) Taxes and all other costs 

The estimated taxes for each category of unit are shown 
in the prospectus and range from $18.75 per month up to 
$70.00 per month again depending upon the size of the 
unit. The prospectus then proceeds to state that other 
than property taxes and the monthly assessments (noted 
above) there are no other anticipated common expenses. 
However, later on in the prospectus they deal with the 
recreation centre which will be provided for the exclusive 
use of the residents of Arbutus Village. They indicate 
that Marathon Realty Company Limited intends to enter into 
an agreement with the Arbutus Village Strata Corporations 
that will provide for the exclusive use of the recreation 
centre by the residents of Arbutus Village and that the 
operating and maintenance costs applicable to the recreation 
centre will be born by the Strata Corporations under the 
terms of such agreement. There is, however, no indication 
of what these costs are expected to amount to. 

(e) Shared facilities and common areas 

Swimming Pool 

There is one outdoor swimming pool situate on the common 
property . 

Recreation Room 

The recreation centre will be provided for the exclusive 
use of the residents of Arbutus Village. The centre will 
be located on the lower floor of the Arbutus Village Square 
Shopping Centre and it is estimated that it will be avail- 
able for occupancy in the Fall of 1974. 

Facilities to be provided will include covered swimming 
pool, saunas, lounge, administration offices, and general 
purpose rooms for recreational and social activities. 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd.) 

L. Strata Title Application - New Construction - 
2300 West King Edward Avenue 
Arbutus Village Development (cont ' d. ) 

It is the intent of Marathon Realty Company Limited to 
enter into an agreement with the Arbutus Village Strata 
Corporations. This agreement will provide for the ex- 
clusive use of the recreation centre by the residents of 
Arbutus Village. The cost to be borne by the Strata 
Corporations under the terms of this agreement will be 
limited to operating and maintenance costs applicable 
to the recreation centre. Examples of such costs are 
insurance, property taxes, electricity, heating and 
building maintenance and repair. 

Parking 

(i) Apartments - each one-bedroom strata lot will 
be assigned the exclusive use of one parking 
space and each two-bedroom strata lot will be 
assigned the exclusive use of two parking spaces 
and each three-bedroom strata lot will be assign- 
ed the exclusive use of three parking spaces, in 
the basement of the building in which the strata 
lots are located. 

(ii) Townhouses - each townhouse shall have the exclusive 
use of the covered carport area contiguous to it. 

(iii) Guest Parking - will be available on the common area 
subject to the control of the Strata Council. 

Patios 

(i) Apartments - each ground floor strata lot will be 
granted the exclusive use to the precast concrete 
patio area contiguous to its living-dining room. 

(ii) Townhouses - each will be granted the exclusive 
use of (a) the tricked wall area adjoining the car- 
port and the front entrance, and (b) the precast 
concrete patio area contiguous to the living-dining 
room. 

Balconies 

The balconies attached to and directly accessible from 
a strata lot are for the exclusive use of that strata lot. 

Storage Lockers 

Each apartment strata lot will be assigned the exclusive 
use of one locker located in the locker room in the base- 
ment of the building in which the strata lot is located. 

Laundry Room 

A laundry room located in the basement of the apartment 
strata building is provided for the use of the apartment 
strata lot owners . 

Note: The Strata Corporation will grant to the owners 
the exclusive use provisions outlined above when the Strata 
Plan has been deposited at the Land Registry Office and 
prior to conveyance of any strata lots. 


cont ' d 
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BOARD OF ADMINISTRATION., DEPARTMENT & OTHER REPORTS (cont'd.) 

L. Strata Title Application - New Construction - 
2 300 West King Edward Avenue 
Arbutus Village Development (cont ' d. ) 

Section 1(3) - Quality of Construction 

The City Building Inspector advises that since the development 
is not yet completed, it is not possible for an architect or 
professional engineer to certify that the quality of the build- 
ing compares favourably with the standards set by Central 
Mortgage and Housing Corporation. This matter is brought to 
Council's attention since it appears that Section 1(3) of the 
Strata Titles policy may need to be amended with respect to new 
construction. " 


Your Board submits the application of Marathon Realty Co. Ltd. , 
for Council CONSIDERATION. " 


MOVED by Aid. Hardwick, 

THAT this application be approved under the Strata Titles Act. 


- CARRIED. 
(Alderman Rankin voted against the motion) . 


MOVED by Aid. Rankin, 

THAT Section 1(3) of the Strata Titles Policy with respect to 
new construction be referred to the Board of Administration for 
review and report, with particular reference to the comments of the 
City Building Inspector on this section of the policy and set out 
in the foregoing Board of Administration report. 

- CARRIED UNANIMOUSLY. 


M. Greater Vancouver Regional 
District I^Iatters 


The Council considered various Regional District matters which 
are under review and some of which may be under consideration at 
the next meeting of the District on October 31, 1973. 


N. Claim: Dr. J.C. Haramia - 

1691 West King Edward Avenue 

The Corporation Counsel, under date of October 1, 1973, submitted 
the following report: 

"The claimant has sulanitted a claim for damages 
done to articles in the basement of his home 
at 16 91 West King Edward which was flooded on the 
25th day of December, 1972. 

A report from the Engineering Department indicates 
that the sewer connection to the premises was 
blocked by boulevard tree roots and this resulted 
in a considerable amount of flooding in the base- 
ment of the claimant's home. The claimant has 
agreed to accept the sum of $680.00 in full settlement 
of his claim subject to the approval of City Council. 

In view of the considerable number of articles which 
were damaged the amount of the proposed settlement 
is reasonable . 


cont ' d 
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N. Claim: Dr. J.C. Haramia - 

1691 West King Edward Avenue (cont'd.) 

In the circumstances I believe the City is liable to 
the claimant for the damage suffered." 

Accordingly, I RECOMMEND payment of $680.00 in full 
settlement of this claim. " 


MOVED by Aid. Volrich, 

THAT pursuant to recommendation of the Corporation Counsel, 
payment be made of $680.00 in full settlement of this claim. 

- CARRIED UNANIMOUSLY. 


20 


The Council recessed at approximately 5:30 p.m. to re- 
convene at approximately 7:30 p.m. in the Council Chamber. 
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The Council reconvened in the Council Chamber at approxi- 
mately 7:30 p.m., in Committee of the Whole, Mayor Phillips in 
the Chair and the following members present: 

PRESENT : Mayor Phillips 

Aldermen Bowers, Gibson, Harcourt, 

Hard wick, Massey, Pendakur, 
Rankin and Volrich 

ABSENT: Alderman Linnell (Leave of Absence) 

Alderman Marzari 


DELEGATION 

Interim Rezoning in Kitsilano Area 

The Chairman of the West Broadway Citizens Committee, 
Mr. Jacques Khouri, appeared and submitted a brief setting out 
the following recommendations in respect of the Kitsilano area: 

(a) that the Council instruct the Director of Planning 
and Civic Development to apply for rezoning of the 
RM-3 area in Kitsilano to RM-3A multiple dwelling 
district 

(b) that the Council instruct the Director of Planning 
and Civic Development to immediately set up a local 
area planning program for Kitsilano, based on allowing 
citizens themselves to decide what form or procedure 
to follow, and to set their own objectives 

(c) that the City strictly enforce its unsanitary and 
untidiness by-laws against developers intending to 
blockbust an area, 

MOVED by Aid. Hardwick, 

THAT the representations from the delegation be received 
and the Council reaffirm its previous action to proceed with 
dispatch with the neighbourhood planning process and, 

FURTHER THAT recommendation (a) in the brief respecting 
rezoning to RM-3A, multiple dwelling district, be referred to 
the Director of Planning and Civic Development for advice as 
to whether this proposal is an appropriate "withholding" action. 


- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 


MOVED by Aid. Harcourt, 

THAT the Committee of the Whole rise and report, 

- CARRIED UNANIMOUSLY 

MOVED by Aid, Harcourt, 
SECONDED by Aid. Hardwick, 

THAT the report of the Committee of the Whole be adopted, 

- CARRIED UNANIMOUSLY 


At this point the Council recessed to reconvene following a 
Court of Revision on Local Improvements, reconvening shortly 
after the Court to continue with the balance of the agenda 
items , 


223 


Regular Council, October 30, 1973 22 


BY-LAWS 


BY-LAW TO AMEND BY-LAW No. 2046 
BEING THE POUND BY-LAW 


MOVED by Aid. Bowers, 
SECONDED by Aid. Hardwick, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 


The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 


There being no amendments, it was. 


MOVED by Aid. Bowers, 
SECONDED by Aid. Hardwick, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

The By-law was deemed read accordingly. 


MOTIONS 


1. Fire: Commercial Hotel 
340 Cambie Street 


At the meeting on October 23, 1973, Alderman Rankin submitted 
a Notice of Motion, seconded this day by Alderman Harcourt, 
respecting Fire: Commercial Hotel, 340 Cambie Street, and, after 
due consideration, it was, 

MOVED by Aid. Bowers, 
SECONDED by Aid". Hardwick, 

THAT consideration of this motion be deferred to the next 
regular meeting of Council. 

- CARRIED UNANIMOUSLY 


2. Money By-laws to the Electorate: 
Majority 


MOVED by Aid. Bowers, SECONDED by Aid. Pendakur, 

THAT WHEREAS the Provincial Government is proposing to 
amend the Municipal Act to require a simple majority Vote of 
the electors for the passing of money by-laws, 

THEREFORE BE IT RESOLVED THAT this Council request the 
Government to make a similar change also in the Vancouver 
Charter . 

(Notice) 

Notice was called and recognized by the Chair. 


ENQUIRIES AND OTHER MATTERS 


Alderman Hardwick - 
Nelson Park: Proposed 
Temporary Day Care 
Facilities 


referred to a communication from the 
Park Board with respect to Council 's 
decision on October 2, 1973, to allow 
a day care centre building, to bo 
operated by Gordon House, to be con- 
structed on B,C, and D of Lots 19 and 
20, Block 22, where the Park Board 
wishes to develop a park. In view 
of their planning, therefore, 
reconsideration is requested. 


Following consideration of the matter, 
the Mayor advised he would discuss the 
question further with the Director of 
Planning and Civic Development, 
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ENQUIRIES AND OTHER MATTERS (cont'd ) 

Alderman Rankin - referred to a request to be heard 

Building at 122/126 West by Council in connection with pro- 

Hastings: Development Permit posed development at 122/126 West 

Hastings Street; that the designs 
have been submitted to the Planning 
Department and the Historic Advisory 
Board, and that a request is out- 
standing for a delegation before 
Council . 


It was advised arrangements are 
being made for Mr. D. Jung, 
Barrister, to appear before the 
Council next week if possible. 
The Council agreed with these 
arrangements; it being expected the 
required reports will be available 
at that time. 


Alderman Hardwick - 
Integration of Social 
Services in the City of 
Vancouver 


referred to the recent announcement 
by the Minister of Human Resources 
on the subject of integration of 
social services in the City of 
Vancouver and after speaking to 
the matter felt the subject should 
be raised in the Social Services 
Committee for an in depth review 
of the Minister's proposals. 


Alderman Rankin agreed to place 
the subject on the agenda of the 
Standing Committee on Social 
Services . 


Alderman Volrich - enquired of the number of rejected 

Election Results: Electoral ballots as a result of the electoral 

Reform Ballots reform questions put to the 

electorate on October 24th, 


The City Clerk reported the large 
number of rejects on each of the 
three questions appears to be the 
result of some electors not voting 
at all on the questions. 


Alderman Gibson - referred to the cost to the City 

T.B. Patients and Cost as assessed by the Provincial 

to City Government for T.B. patients. 


The Alderman took the position 
this assessment should be strongly 
resisted by the City and he would 
bo taking the matter up at the 
Finance and Administration Committee 
meeting next Thursday. 


The Council adjourned at approximately 8:25 p.m. 


The foregoing are Minutes of the Regular Council meeting 
of October 30, 1973, adopted on November 6, 1973. 
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(WORKS - 1) 


WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 


RECOMMENDATIONS : 


1, Closure of Lane South of Cornwall Avenue Between Maple 
Sti;eet and Cypress Street, Block 196, D.L. 526 

The City Engineer reports as follows: 

"Henry Hudson School site occupies the block bounded by Cornwall 
Avenue, Maple Street, York Avenue and Cypress Street. There is a lane 
16 feet in width through this block which is surplus to the City' s highway 
requirements. The consolidation of the school site requires the closing 
of this lane. 

I RECOMMEND that the lane in Block 196, D.L. 526, Plan 1123 as shown 
outlined red on plan marginally numbered LF 6624 be closed, stopped up, 
title taken thereto aind subdivided with the abutting lands." 

Your Board RECOMMENDS that the foregoing be approved. 

2. Closure of 71st Avenue Between Laurel Street and the Lane 
East 


The City Engineer reports as follows: 

"71st Avenue intersects S.W. Marine Drive at an acute angle, thereby 
creating a poor intersection for traffic. The widening of S.W. Marine 
Drive and this poor intersection isolates two City owned lots as a small 
island. 

The proposed treatment of the intersections for traffic flow makes 
71st Avenue between Laurel Street and the lane east of Laurel Street 
surplus to the City's highway requirements. The addition of this closed 
road to the City owned lots will then provide a buildable site. 

On August 14th, 1973, City Council approved the recommendation of 
the Supervisor of Property & Insurance to sell the surplus portion of 
71st Avenue and the portions of Lots 1 and 2 to the owner of the property 
on the north side of 71st Avenue. 

I RECOMMEND that the portion of road shown outlined red on plan 
marginally numbered LF 6731 be closed, stopped up, title taken thereto 
6md subdivided with adjacent Lots 1 and 2 to form one parcel." 

Your Board RECOMMENDS that the foregoing be approved. 

3. Discharge of Effluent from Gambia Yard Aspahlt Plant 

The City Engineer reports as follows: 

"The City Asphalt Plant in Gamble Yard has used a combination of 
cyclone separation and wet scrubbing to clean up the discharged gases. 
The system is very efficient so far as air standards are concerned 
(average 99.65%) and our dust emissions have always been much lower than 
permitted by the Regional Standards. However, the system does produce sub- 
stantial volumes of water with mineral dust entrained. The disposal of 
this water presents a problem. In the present plant, the water enters a 
settling chamber and, after a period of settlement, is discharged into 
False Creek. It is apparent that, with the changing water standards in 
False Creek, it would be impractical to refine this system to the point at 
vrtiich the discharge water would be acceptable. Discharge of the water to 
the sewer system faces similar problems in that substantial water treatment 
must be undertaken to remove the mineral dust, and a long run of sewer must 
be constructed. 
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(WORKS - 2) 


Recycling of the water has been considered, but is not practical 
because of the large land area required for an adequate system, and the 
risk of increasing our dust discharge to the air if a less than adequate 
system is used. 

Rather than register this discharge with the Pollution Control Branch 
and continue it indefinitely, we undertook to study the problem and re- 
commend solutions to Council which would eliminate it. The best solution is 
to eliminate the wet collector system entirely, and change to a dry air 
filtration system. Such a system eliminates the need for water to operate 
the plant and, therefore, eliminates the water pollution problem. It can 
reliably produce discharge gases v*iich meet the requirements of the 
Regional Air Pollution Standards. At the same time, a valuable element 
(the dust) for the asphalt mix is automatically returned to the plant for 
incorporation in the final product instead of being wasted in the discharge. 
In the event that the asphalt plant were relocated before the end of the 
dust collector's useful life, it could be relocated at moderate expense. 

A dry filtration plant suitable for use with our Asphalt Plant can be 
obtained for $80,000. Delivery can probably be arranged for the fall season 
so that installation can be accomplished during our annual shut-down for 
overhaul. This will enable us to clean up our discharge to False Creek by 
the year-end. 

The Director of Finance advises that, if Council approves the purchase 
of the dry filtration plant, funds WDuld be provided from the following 
sources J 

a.. Asphalt Plant - Provision for Replacement 

- funds accumulated to-date to replace the wet 

collector system $ 15,500 

b . Contingency Reserve $ 64,500 

y 80,000 


I RECOMMEND that:- 

a^ . The City Engineer be authorized to call tenders for the supply 
and installation of a dry-air filtration system for the City 
Asphalt Plant. The estimated cost of this work will be $80,000. 

b.>. The $80,000 be provided as recommended by the Director of Finance; 
$15,500 from Asphalt Plant - Provision for Replacement, and the 
balance of $64,500 from Contingency Reserve." 

Your Board RECOMMENDS the foregoing recommendations of the City 
Engineer be adopted. 


4. Compactor - Delta Landfill 


The City Engineer reports as follows: 

"Prior to January 1971, the Sanitation Branch used bvilldozers to 
move and compact the waste material disposed of at the Delta Sanitary Landfill. 
At that time this Department acquired a Landfill Compactor to replace one of 
the bulldozers. This new machine not only has achieved a higher degree of 
compaction than previously, but also has reduced the incidence of fires through 
the crushing action of its rollers. Several factors must be considered when 
selecting equipment for a sanitary landfill, among these are: 

1) The changing content of solid waste which requires the use of 
large compaction equipment at sanitary landfills in order to 
achieve a high degree of initial compaction. 

2) The control of vectors, i.e. flies, vermin, etc. is facili- 
tated by the use of heavy compactors. 


Cont'd . . . 
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3) The operation and maneuverability of vehicles on the fill is 
considerably eased when the fill is properly compacted. 

4) Modem sanitary landfill standards are more readily attained 
by the use of modern equipment. 

In view of the foregoing, and because another bulldozer is due for 
replacement, the acquisition of an additional Landfill Compactor is advisable. 

At a price of $120,000, the new Compactor will cost $50,000 more 
than a new bulldozer. Sufficient funds for purchasing a bulldozer are 
available from the Truck and Equipment Replacement Fund, however, the 
additional funds amounting to $50,000 must be provided from other sources. 
The operating costs of the larger machine will require an additional expendi- 
ture of $22,500 per year in the Revenue Budget since the rental rate will 
reflect higher replacement and operating costs. 

The Director of Finance advises that if Council approves the 
purchase of the Compactor then the additional funds amounting to $50,000 
would be provided for in the 1974 Revenue Budget. 

The City Engineer recommends that authority be given to purchase 
and outfit one Landfill Compactor and that $50,000 be approved in advance 
of the 1974 Revenue Budget." 

Your Board RECOMMENDS that the foregoing report of the City Engineer 
be adopted. 


FOR CO'J.NCfL LaiOn SEE PAGE(S)...;;^ 
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BUILDING AND PLANNING MATTERS 

RECOMMENDATION 

1 . Strathcona - Tree Planting 

The Director of Planning and Civic Development reports as follows: 
"The Strathcona Rehabilitation program comprises: 

1. The rehabilitation of private properties (loan/grant 
program) 

2 . The rehabilitation and upgrading of engineering works 
(sewerage, waterworks, streets, street lighting, and 
boulevard trees) 

The cost of all the work under this program is shareable 50% by 
the Federal Government, 25% by the Provincial Government, and 
25% by the City. The City's share of the loan-grant program 
comes from the City's Urban Renewal Capital Fund. In the case of 
engineering works, the net City's share of the cost of sewerage, 
waterworks, street improvements and lighting comes from the sewer, 
waterworks, streets and street lighting capital funds respectively. 
The program of municipal works approved by Council in December, 
1972, included $30,000 for boulevard trees. There is, however, no 
capital fund for boulevard trees. The Director of Finance suggests 
that the City's share of the $30,000 estimated cost of the tree 
planting program should come from the City's 1973 Unallocated 
Supplementary Capital Budget. 

The Superintendent of Parks and Public Recreation has recently 
confirmed the $30,000 estimate and is prepared to move on the 
work immediately to have it carried out and completed during the 
winter planting season. 

Accordingly, it is RECOMMENDED that: 

1. Council formally approve a program of $30,000 for tree 
planting in Strathcona as part of the public works component, 
to be shared with the Federal and Provincial Governments on 
the standard basis; and 

2. The City's share of the $30,000 (being $7,500) come from the 
City's 1973 Unallocated Supplementary Capital Budget." 

Your Board RECOMMENDS that the recommendations of the Director of 
Planning and Civic Development be approved. 


FOR COli:JClL ACTIGW SEE ?A5E(S)..^.(2l — 
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FINANCE MATTERS 


RECOMMENDATION 


A-7 


1. Welfare and Rehabilitation Department: 

Staffing Required for Family Relations Act Matters 


The Director of Welfare and Rehabilitation reports that for almost 
one year the Department has had tvo temporary Financial Aid Workers 
assigned to reviev all cases of deserted vives and children receiv- 
ing social assistance to arrange referral to the Provincial Court 
(Family Division) and the Probation Service. 

Recently, the Honourable Minister of Human Resources issued a dir- 
ective to the effect that in future deserted mothers or vives be 
not referred to the Family Court, but that a Social Worker interview 
them and explain the services of the Court and assist as required. 
In addition, the Minister requested the introduction of a similar 
procedure in the case of unmarried mothers relevant to the Children 
of Unmarried Parents Act. 

Implementation of this directive cannot be achieved vith the exist- 
ing staff of Social Workers. This is a very time consuming task 
requiring considerable training and experience. The Provincial 
Department of Human Resources vas so advised and a request vas 
submitted for cost sharing for tvo Social Worker II positions and 
one Clerk Typist II. 

By letter of September 21st, 1973, the Associate Deputy Minister 
agreed to the establishment of the positions and stated: 

'Cost sharing of the permanent Clerk Typist II vill fall into the 

usual sharing basis under tlie Canada Assistance Plan as an increase 

in service. We vill share in the tvo Social Workers II on the usual 
50% - 25% - 25% basis . • 


Estimate of Costs 
Salaries 


2 Social Workers II 

(P.G. 23 $860-$1033) 
Fringe Benefits 12^% 
Auto Allovance - 2 x 300 miles 
- $57 per mo. ea. 


Nov. /Dec 
(1973) 


$3440 
430 

228 


$4098 


1974 
(at '73 rates) 


$20,812 
2,602 

1,368 
$24,782 


1 Clerk Typist II 

(P.G. 9 $470-$552) 
Fringe Benefits 12^% 


TOTAL 


Cost Sharing ; 

Federal 50% 

Provincial 25% of S.W. cost 
City - balance 


$ 940 
120 

$1060 


$5158 


$2579 
$1024 
$1555 


$ 5,678 
709 

$ 6,387 
$31,169 


$15,585 
$ 6,195 
$ 9,389 


cent 'd 
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Clause #1 continued; 


Equipment ; 


3 
2 
1 
4 
2 
1 


Desks at $200 

Svivel Chairs at $110 

Steno Chair 

Side Chairs at $60 

Bookcases at $90 

Typewriter 


$600 
220 
85 
240 
180 
403 


Tax - 5% 


87 


TOTAL 


$1815 


Report of the Director of Personnel Services 

The Director of Personnel Services reports that he has examined, the 
duties of the encumbents of the positions and confirms that the class- 
ifications shovn above are equitable. 

The Business Manager of the M.R.E.U. has received a copy of this report 
and concurs herein. 

Provision of Funds 

The Comptroller of Accounts advises that there are insufficient funds 
in the budget of the Department and that the estimated funds for 
salaries for the balance of 1973 and the cost of the equipment total- 
ing $3370 can be provided from Contingency Reserve. 


Your Board RECOMMENDS that: 

a.. Tvo permanent Social Worker II positions and 1 Clerk Typist II 
position be established effective vhen filled, for the purposes 
of counselling deserted wives and mothers on various aspects of 
the Family Relations Act and the Children of Unmarried Parents 
Act . 

t>. The funds required for 1973 be provided from the Contingency 
Reserve Account. 

INFORMATION 

2 . Tender Awards 

The Purchasing Agent reports as follows: 

"In accordance with Council policy, contacts for the following 
supplies were awarded by the Board of Administration/Purchasing 
Agent: 


Two-way Mobile Radio Equipment 
Sewage Pumping Units 
Fire Hose 

Air Cylinder Operated Valve 

Precast Grave Liners 

Cane Fibre Joint Filler Material 

Water Meters 

Polyethylene Pipe 


Copies of the details of these tender awards are circulated," 
Your Board submits the foregoing report for Council's information. 


FOR council ACTION SEE PAGE(S) 1 
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PERSONNEL MATTERS 


A-8 


RECOMMENDATION 


1. Environmental Health Services: 
Director 's Position 


The City Medical Health Officer reports that Mr. D.A. Morgan - 
Director of Environmental Health Services has notified him that 
his doctor has advised him to take a complete rest for two months. 

Mr. Morgan normally reported to the Medical Health Officer during 
the course of his duties. After careful review of the situation 
created by the absence of Mr. Morgan, the Medical Health Officer 
has decided for the two month period that he will personally under- 
take the duties of the position. In order to assist hira in the 
discharge of these duties, it is recommended that a temporary posi- 
tion of Clerk Stenographer III be established for a period of two 
months commencing November 1, 1973. The duties of the stenographer 
will be to receive messages, prepare reports and correspondence, as 
dictated by the Medical Health Officer. During the two month period 
the Medical Health Officer and the Administrative Analyst will 
evaluate the work of the position so that any changes necessary 
can be recommended and implemented early in 19 74. 


The estimated cost for the two months will be: 


Salary Costs 2 x $605 $1,210 
Fringe Benefits 10% 120 

Total: $1,330 

Typewriter provided from 

Surplus Stores NIL 

Total: $1,330 


Funds for this position are available within the Health Department 
budget . 

Your Board RECOMMEND that a position of Clerk Stenographer III be 
established for a period of two months commencing November 1, 19 73, 
to assist the Medical Health Officer with the duties of the 
Director of Environmental Health Services. 


Environmental Management Conference 
Honolulu, November 5 - 7 , 1973 


The Director of Finance, Director of Planning and Civic Development 
Deputy City Engineer and Director of Social Planning report: 

"The Ford Foundation, one of the financial sponsors of the 
Vancouver Regional Inter-Institutional Simulator Project - 
HPS - also provides funds to experimental environmental 
management projects located in Seattle, Washington; Erie, 
Pennsylvania; Nashville, Tennessee; San Diego, California; 
and Honolulu, Hawaii. Twice a year the Foundation convenes 
meetings of the various project managers to enable represen- 
tatives from the six cities involved to exchange information, 
discuss common experiences and problems, co-ordinate their 
efforts and learn from each other. 


coat 'd 
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The next meeting is in Honolulu, from November 5 to 7. Em- 
phasis of this meeting is on the practical value and use of 
the Hawaiian Environmental Simulation Project to both govern- 
ment bodies ond citizen organizations active in environmental 
issues. This is of special interest to Vancouver representa- 
tives since our immediate objective is to make HPS useful to 
local government (especially the City and GVRD), the the pro- 
vincial government and to citizen groups. 

City officials designated to attend this meeting are: Maurice 
Egan, Chairman of HPS Core Group, and Brian Davies, Research 
Engineer . 

The Ford Foundation pays travel and hotel expenses. Per diem 
rates (4 days, Sunday through Wednesday) for meals and out-of- 
pocket expenses are available in the City's budget for HPS." 

Your Board RECOMMENDS that Council approve four days leave of 
absence for each of these two Citv officials to attend the 
Honolulu meeting, with the total per diem cost of $200,00 to 
be paid from the City's budget provision for HPS. 


FOR COUNCIL ACTIGM SEE Pm{S)A^3. — . 
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PROPERTY MATTERS 

RECOMMENDATION 


A-9 


1, Acquisition - 

Britcinnia Community Services Centre Project 
1124 28 McLean Drive 

The Supervisor of Property and Insurance reports as 

follows : 


"On August 28, 1973, City Coiaicil approved the expropriation, resting 
order, and order for possession of Lot 11, Block UO, District Lot 26UA, 
known as 112U - 28 JfcLean Drive, required for the Britannia Community 
Services Centre Project, Approval was also given to the appointment 
of Mr, R, S. Thorpe as the City's nominee to the Board of Arbitration 
to be constituted, to determine due compensation to the owners. At 
that meeting. City Council authorized the Supervisor of Property and 
Insurance to offer up to, and including, $32,500.00, 

In this connection, the vendor has now agreed to accept the sum of 
$33,000.00 all inclusive, and to vacate immediately. 

The Britannia Community Services Centre now involves 77 properties. 
112U - 28 McLean Drive represents the 70th negotiated settlement. 

RECOMMHJDED that the Supervisor of Property and Insurance be authorized to 
acquire this property for the sum of $33 » 000. 00 on the foregoing basis, 
chargeable to Code #5830/li27." 


Your Board RECOMMENDS that the recommendation of the Supervisor of 
Property and Insurance be approved. 

2 . Sales; Residential 

Recommended that the following offers to purchase, received 
by the Supervisor of Property and Insurance be approved under the terms 
and conditions set down by City Council, being in each case the highest 
offer received: i 


Re: Lots C and D, Block 1, District Lot 314, 
Plan 13806 

S/S 47th Avenue, Between Dunbar and 
Collingwood Streets. 
Zoned: RS - 1 


NAME 

J & M Services 
Ltd. 


LOT APPRO! . SIZE SALES PRICE TERMS 
C 196' X 112' $lil, $00.00 


City 
Terras at 


CCWDITIOMS 

Subject to 
drainage 
Easement (S.E. 
comer); 

No guarantee 
given as to soil 
conditions — 
Lots have been 
filled and are 
known to contain 
peat. 
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J & M Services 
Ltd. 


D 106' X 112' 


$ai, 500.00 


City 

Terms at 


Subject to 
drainage 
Easement (S.W. 
comer. ) ; 

No guarantee 
given as to soil 
conditions — 
Lots have been 
filled and are 
known to contain 
peat. 


FOR council ACTION SEE PAGE(S) 
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WORKS & UTILITY MATTERS 


RECOMMENDATION 


1, Pacific Centre Limited Block 52 
Utility Easement 

The Corporation Counsel reports as follows:- 


"In the Block 52 Undersurf ace Lease between the City and 
Pacific Centre Limited, Pacific agreed to provide the 
City vdth a utility space at the City's expense for the 
utilities installed by the City under Robson, Howe and 
Georgia Streets. 

The City installed the utilities in the streets at 
various locations, therefore, it is impossible for Pacific 
to provide the City with a utility space as contemplated 
by the agreement. Therefore, as an alternative. Pacific 
has agreed to grant the City an easement for all utilities 
now or hereafter constructed under the streets. The ease- 
ment has been prepared and is satisfactory to Pacific and 
the City Engineer and adequately protects the City. A 
copy of the easement is on file in the City Clerk's Office 
for examination. 

It is RECOMMENDED that the easement as prepared be executed 
by the Mayor and the City Clerk and the Seal of the City 
affixed thereto." 


FOR C0:JNCIL action see PAQ^S).£23.^. 
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BUILDING AND PLANNING MATTERS 

RECOMMENDATION 

1. Development Permit Application 64478 
1025 S.W. Marine Drive 


The Director of Planning and Civic Development rei)orts as follows: 

Mr. John Lambrecht has filed Development Permit Application GUkl^ 
to move and place a gasoline service station building from the 
northeast comer of S.W. Marine Drive and Granville Street on to the 
subject site and demolish the existing building ■which is located 
thereon. 

A letter has been submitted from the Crown Federal that the building 
must be moved in order to facilitate provision of utilities and 
access ramps to the new Hudson Street bridge. 

This site at 1025 S.W. Marine Drive is in a C-2 Commercial District 
and the Gasoline Service Station Policy, as adopted by City Council 
in October of I968 permits the reconstruction of a gasoline seirvice 
station at this location. It is noted that the site presently 
contains a gasoline service station b\iilding which will be demolished. 
This site is located at the northwest comer of Oak Street and 
Marine Drive. 

The Technical Planning Board, on August 2l4.th, 1973» recommended to 
City Council that a Development Peimit Application No. 62990 be 
approved, thereby permitting the demolition of the existing gasoline 
service station and the reconstruction of a new gasoline service 
station on this site, subject to certain conditions. The Vancouver 
City Planning Commission later endorsed the Technical Planning Board's 
recommendation. The development then proposed included an additional 
lot to the west. That development will now be withdrawn in accordance 
with a letter submitted by the applicant. 

The Technical Planning Board and the Vancouver City Planning Commission 
recommend that Development Permit Application No. 614178 be approved in 
accordance with the submitted application and such plans and information 
forming part thereof, thereby permitting the demolition of the existing 
gasoline service station biiilding on this site and the moving and placing 
of a gasoline service station building on this site, subject to the 
following conditions: 

1 . Prior to the issuance of the development permit: 

(a) That portion of the site abutting Marine Drive 
required for street widening is to be first 
dedicated to the City; 

(b) all vehicular access to the site is to be first 
approved to the satisfaction of the City 
Engineer; 

(c) all landscaping on the site is to be first 
approved to the satisfaction of the Director 
of Planning and Civic Development; 

(d) revised drawings are to be first submitted to 
the satisfaction of the Director of Planning 
and Civic Development clearly indicating the 
provision of and details of required screening 
to the site and the provision of and details 
of a garbage enclosure, including screening. 



cont 'd , 
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2. All surfacing, screening and curbing on the site 
is to be provided in accordance with the approved 
drawings and the relevant requirements of Section 12 
of the Zoning and Development By-law within sixty 
(60) days from the date of any use or occupancy of 
the proposed development and thereafter to be 
permanently maintained. 

3. All landscaping is to be provided in accordance with 
the approved drawings within six (6) months from the 
date of any use or occupancy of the proposed develop- 
ment and thereafter permanently maintained. 

U. The development is to be carried out and maintained in 
accordance with the approved drawings and the relevant 
requirements of Section 11 (10) of the Zoning and 
Development By-law. 

It is EEC0MME1IDE3) that Development Permit Application No. 614+78 be 
approved in accordance with the recommendations of the Technical 
Planning Board and the Vancouver City Planning Commission. 


FOR COo'NCiL kCmW SEE rAGZiS)....^.?.?. 
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FINANCE MATTERS 

CONSIDERATION 

1. Charter Amendment: 

Advanced Work on Local Improvements 


The City Engineer reports as follows: 

"Council on October 23, 1973, considered a report of the Corporation 
Counsel setting forth a number of amendments to the Vancouver Charter which 
had been suggested. Including: 

'III (1) (a) 

It Is suggested that the cost of work done prior to under- 
taking the local Improvement project should be Included In 
that project; e.g., the Champlaln Heights walks and 
lighting for a new school had to be done before It was 
legally possible to advance local Improvement procedures. 
The form of the amendment will require study. ' 

Council requested further explanation of this proposal. The following 
Is submitted. 

At present no work can be done on a local improvement project until 
It has been advanced through the steps of the required procedure, has come 
before a Court of Revision and has then been undertaken by Council. This Is 
a fairly lengthy process and It cannot be commenced unless there are regis- 
tered survey plans of the assessable properties and the zoning of that property 
has been completed. 

It is normally possible to schedule all of these - survey, zoning, 
local Improvement procedure, and construction - In their proper sequence, but 
circumstances do arise where this cannot be done. For example. In Champlaln 
Heights there have been streets where walks and lighting were required to 
provide safe school routes before registration of surveys and zoning were 
complete, and streets on the boundaries of developed sections which needed 
Improvements although the property on the far side was not yet surveyed and 
zoned. These cases are not frequent but when they arise they result either 
In needed work being delayed or In work being done out of general funds which 
should have been a local Improvement. 

To assure that the provision would not be used to construct something 
and then decide It should have been a local Improvement, It Is suggested that 
In each case such prior work must have been specifically authorized by Council 
as 'advanced work anticipating the undertaking of the local Improvement'. 
(This limitation might be included in the Charter provision or might simply 
be adopted as Council policy)." 

The foregoing report of the City Engineer is submitted for the 
CONSIDERATION of Council. 



FOR council AC7I0M SEE PAGE(S) ^.^..f 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON HOUSING 


A meeting of the Standing Committee of Council on Housing was 
held on Tuesday, October 16, 1973 at approximately 10:30 a.m. in 
the No. 1 Committee Room, third floor. City Hall. 

PRESENT ; Alderman Harcourt (Chairman) 

Aldermen Hardwick and Massey 

ABSENT ; Alderman Rankin 

COMMITTEE CLERK; M. Kinsella 


The Minutes of the meeting of September 18, 1973 were adopted. 
RE COMMENDATI ON 

1. Vanport Hotel — Violation of 
Lodging House By-law 

The Medical Health Officer submitted for the Committee's con- 
sideration, a record of evidence leading to the conviction of the 
Vanport Hotel, 645 Main Street, under Section 11(1) of the Lodging 
House Bylaw #3686, which reads as follows; 

"Every Lodging House Keeper shall maintain the Lodging 
House and the site thereof at all times in a thoroughly 
clean and wholesome condition." 

The Medical Health Officer indicated that the Liquor Control 
Board has indicated it wishes to be informed of any convictions under 
the Lodging House By-law of hotels in possession of a liquor license. 
The Medical Health Officer had placed this matter before the Committee 
for whatever action it deemed necessary. 

RECOMMENDED 

That Council request the owners of the Vanport Hotel to come 
before it to indicate why the City should not request the 
Liquor Control Board to suspend their license and that the 
Liquor Control Board be given notice of this hearing before 
Council . 

2. Provision of Low Rental Housing 
In the Downtown Eastside 


Your Committee had received a petition containing 680 signatures 
from the Downtown Eastside Residents Association requesting consi- 
deration be given to provision of additional low rental housing in 
their area. 

Mr. A. Macoomb, President of the Downtown Eastside Residents 
Association, appeared as a delegation and made an oral submission 
to your Committee. Mr. Macoomb stated that there is a grave short- 
age of low rental accommodation in the Downtown Eastside area and 
it is becoming increasingly difficult to find clean, quiet, and 
reasonable accommodation. The Downtown Eastside Residents Associa- 

cont ' d ... 
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tion would like to see provision of additional low rental housing not 
only for single people but also for married couples. The Downtown 
Eastside Residents are in favour of low rental housing units being 
built in a number of different areas of the City rather than centering 
them in one particular section of the City. 

The Committee agreed with these suggestions but they also felt 
that there is a definite need for more low rental housing construc- 
tion in the Downtown Eastside, particularly in view of the fact that 
ten premises have closed down in the last year, thus further depleting 
the supply of low rental accommodation. 

Mr. Macoomb stated that his organization is in favour of a fur- 
ther low rental housing project in the Downtown Eastside. He also 
suggested that the City explore the possibility of developing City- 
owned sites at Triumph and Semlin Streets and Pandora and Semlin 
Streets for low rental housing. 

The Downtown Eastside Residents Association also raised the 
matter of possible development of low rental housing in False Creek. 
The Chairman advised that the False Creek Committee will be con- 
sidering housing in this area shortly and that it will take into 
consideration all requests submitted by organizations with respect 
to low rental housing. 

Mr. Macoomb also raised with the Committee the matter of the 
poor living conditions at the Strathcona Hotel. The Director of 
Environmental Health advised the Health Department is taking action 
on this matter and will be undertaking an ongoing review of the 
situation at this hotel. 

RECOMMENDED 

That City Council endorse the development in the Skid Road 
area of a further public housing project similar to Oppen- 
heimer Lodge (FP 19) ; development of the proposed project to 
be on the usual Federal-Provincial-Municipal cost sharing 
basis for such projects with the City acquiring land for 
same . 

FURTHER RECOMMENDED 

That the Director of Housing, G.V.R.D., investigate the pos- 
sibilities of developing for low rental housing the City-owned 
sites on the 

(a) Southeast corner of Triumph and Semlin Streets 

(b) Northeast corner of Pandora and Semlin Streets 

(c) Southeast corner of Pandora and Semlin Streets 

for report back to the Committee in due course. 
INFORMATION 

3. West End Community Council — Comments and Suggestions 
re Improving Livability in the West End 

RESOLVED 

To receive the brief from the West End Ad Hoc Committee and 
refer same for discussion between the Chairman, West Ad Hoc 
Committee and the West End Planning Team for report back to 
the Committee at a later date . 

FOR Qoumi ham sze pasf(<;) ^/ 2^ 
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REPORT TO COUNCIL 


JOINT MEETING OF THE STANDING COMMITTEES ON 
COMMUNITY DEVELOPMENT & HOUSING 


October 17, 1973 


A joint meeting of the Standing Committee of Council on 

Community Development and the Standing Committee of Council on 

Housing, was held on Wednesday, October 17th, 1973, at 7:30 p.m. 
in the Killarney High School Auditorium. 


PRESENT: Alderman Harcourt 

Alderman Volrich (Chairman) 
Alderman Rankin 
Alderman Marzari 

Commissioner McCreery (Park Board) 
COMMITTEE CLERK: M. James 


INFORMATION 

1. Champlain Heights, Areas E & F 

Previously the Committee had been instructed to take under 
consideration the matter of discussing with the residents of the area 
the implications of density as related to development proposals for 
Area E & F in Champlain Heights. 

Upon the instructions of the Chairmen, this meeting was called 
and 6,000 notices of the meeting distributed through the public school 
system. The general public was advised on the notices that if they 
wished a copy of the report of the Director of Planning & Civic 
Development, dated July 24th, 1973, relating to the topic of this meeting, 
a copy would be mailed to them from the City Clerk's office. The 
notice of meeting also asked that those interested in speaking, please 
advise the office of the City Clerk. Prior to the meeting, the Contact 
Centre advised that they had a brief to submit on behalf of the 
Killarney Champlain Citizens for Action. A copy of the brief is on 
file with the City Clerk and the brief submitted the following recom- 
mendation: 

"THAT the Standing Committees on Housing and 
Community Development consider the remaining 
396 acres in Champlain Heights as an area to 
be designed by Local Area Planning and THAT, 
upon such consideration, a recommendation 
favouring such, be taken to City Council for 
approval . " 

The Chairman open the meeting with greetings to the interested 
citizens present and the Deputy Director of Planning and Civic Develop- 
ment orally outlining the subject for discussion. This was followed by 
a series of slides and explanation given by Mr. B. Downs and Mr. R. Mann, 
the consultant retained by the City for the development of these two 
areas . 

Mr. Gordon Craig then read to the meeting the brief submitted. 

The Chairman then asked for other comments from the meeting and 
various citizens spoke on their own behalf and raised the following 
points : 

Traffic and Traffic Control on 49th Avenue 

Pedestrian Crossings on 49th Avenue, particularly 
for pre-schoolers and primary school children who 
had to cross 49th daily. 
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That the City lease rather than sell land. 

The determination and development of parks 
and the park strips and walkways, tree 
planting on boulevards . 

Control of motorcycles, etc. on the Kerr 
Road Dump . 

Density of development and quality of 
construction . 

Community facilities 

The four way stop at 45th and Rupert. 


Mr. R. Allardyce, representing MacMillan Bloedel Limited, 
pointed out that their firm had a large industrial operation on the 
land immediately south of Champlain Heights across Marine Drive. This 
operation was a 24 hour a day, 7 days a week industry and there were 
approximately 4,000 car loads a year shipped from this point. Mr. 
Allardyce questioned the wisdom of residential development in an area 
which might be adversely affected by this present industrial operation. 
Mr. Allardyce filed with the Committee a report from their planning 
consultant, Mr. B- Wiesman, dated January, 1973. 

At the conclusion of the meeting, the Chairman thanked the 
public present for their interest. 


The meeting adjourned at approximately 9:25 p.m. 


FOR COUrjCiL ACTiOfJ SEE PAGE(S) . .^Z?:. 


REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON FINANCE & ADMINISTRATION 


OCTOBER IB, 1973 


A meeting of the Standing Committee of Council on Finance 
and Administration was held in the #1 Committee Room, Third 
Floor, City Hall, on Thiirsday, October iS, 1973, at 12:00 noon. 


PRESENT: 


Alderman Bowers (Chairman) 
Aldermen Harcourt and Volrich 


ABSENT: 


Alderman Gibson 


ALSO 
PRESENT: 


Alderman Marzari 
Alderman Pendakur 


CLERK TO 
COMMITTEE: 


R. Henry 


INFORMATION 

1. Review of Operations — Finance Department 

This was the 5th in a series of meetings concerning 
review of operations of Civic Departments. 

The Director of Finance introduced the various personnel 
representing the divisions of the Finance Department. 

The Committee had the benefit of a report from Mr. Leckie 
describing the f-unctions of the Department and its divisions, 
a breakdown of staff and budgets of each division, and future 
changes and functions of the Department. Mr. Leckie and his staff 
answered questions put by members of the Committee on topics 
such as; 

Assessment Inequalities 

Business Tax 

Purchasing 

Sundry Collections 

Computer Operations 

Staff matters regarding Keypunch Operators 
Metered Water Rates vs. Flat Rates 


The Committee adjourned at approximately 1:30 p.m. 


FOR COUNCIL ACTION SEE PAGE(S) J?:/^ 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON FINANCE & ADMINISTRATION 

OCTOBER IS, 1973 


A meeting of the Standing Committee of Council on Finance 
and Administration was held in the #2 Committee Room, third 
floor, City Hall, on Thursday, October iS, 1973, at 1:30 p.m. 


PRESENT: 


ABSENT 


Alderman Bowers (Chairman) 
Aldermen Harcourt and Volrich 

Alderman Gibson 


CLERK 
TO THE 
COmiTTEE: 


R. Henry 


RECOMMENDATION 


1. 1973 - 1974 L. I. P. PROGRAM - REPORT #1 

Goiincil, on October 2, 1973, when considering a report 
containing various applications for Local Initiative Projects, 
adopted the following recommendation of the Board of Administration: 

"THAT Council approve the foregoing recommendations in 
principle and the necessary applications be made, and further 
that the Finance Committee consider the individual projects for 
fiirther report to Council." 

Pursuant to this direction of Council, the Departments 
and Boards involved were invited to this meeting to speak in 
support of their particular project. The Committee, after hearing 
the various submissions then classified each in order of priority 
(#1 , #2 and B) as follows: 


Department 

CITY CLERK'S 
(ARCHIVES) 

Pro j act 

Archives 
Outreach 

Total Cost 
$ 77, 552 

City's 
Share 

$ 17,547 

Classifi 
1 

ENGINEERING 

Wheelchair 
Ramps 

$ 

IS, 466 

$ 

10,666 

1 

tt 

P.A.V.E 

$ 

67,199 

$ 

9,770 

1 

It 

Sewer Code 

$ 

13,642 

$ 

6,162 

2 

II 

Water Plans 

$ 

6,664 

$ 

424 

2 

FINANCE 

Lot Clean-up 

$ 

23,624 

$ 

13,264 

1 

II 

Civic Building 
Register 

$ 

4,734 

$ 

1,664 


II 

Support Staff 

$ 

16,744 

$ 

4,264 

1 

LIBRARY 

Community 
Involvement 

$ 

42,630 

$ 

11,430 

2 


II 


B.C. Photo- 
graphy-Research $ 26,244 


$ 4, 404 


1 


2i5 


STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 
OCTOBER IB, 1973 


1973 - 1974 L.I. P. PROGRAM - REPORT #1 con't 


Department Project 


Total Cost City's Share Classification 


LIBRARY 
con 't 

Building 

Register $ 5,069 

$ 

1,949 

1 


History of 

Art $ 3,692 

$ 

572 

2 

BOARD OF Park Trails 

PARKS & PUBLIC & Walks $113, 

RECREATION 

$ 3B,6BS 

1 

ti 

Park & Street 

Tree Planting $116,734 

$ 

41,734 

1 

II 

INTEREC $ 31,200 

$ 





II 

TI-FAC $ 62,400 

$ 





II 

RH $ 15,600 

$ 





II 

T-HI $ 15,600 

$ 





It 

LIFE $ 6^,640 

$ 





It 

Communication 
for Effective 
Leisure Use $ 21,^40 

$ 





PERSONNEL ^ Test Validation $ l6,26l 
Studies 

„ Performance Rating j$ 22,911 
Programs - Fire Dept-X 

V$ 22,911 

$ 10,021 
$ 13,551 
$ 13,551 

1 
1 
1 

II 

Test Validation 4; i A qoi, 
Studies-Police ^ 1^»924 

$ 

7,564 

1 

PLANNING 

Location - 
Description of Build- 
ings of Historic or 
Architectiiral Interest $ 17,^^^ 

$ 

5,40^ 

1 

It 

False Creek - 
Public. Liaison Program $ 13,416 

$ 

4,056 

1 

II 

Information Handling & 
Behavioural Studies $ 26,^32 

$ 

^,112 

2 

II 

Downtown Living - 

Study & Analysis $ 14,196 

$ 

4,^36 

2 

II 

Vancouver Waterfront- 
The Public Interest & 
Historic Perspectives $ 22,360 

$ 

6, 7oO 

1 

If 

Local Area Planning - 

Detailed Preparation 

for Participation $ 22,360 

$ 

6,760 

1 

PROBATION 

SERVICES PAIR $ 53,040 

$ 



1 


* The Committee requested that the descriptions of these 
particular projects be rewritten. This has subsequently been 
done and is included in the attached documents. 


STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 
OCTOBER 1^, 1973 


1973 - 1974 L.I. P. PROGRAM - REPORT #1 con't 


Department Proj ect 


Total Cost City's Share Classification 


SOCIAL 
PLANNING 


WELFARE 


Art Vancouver $ 93, 19^ 
City Information 


Works 
P.A.T.H. 

Action Food 


$ 3S,53S 
$ 3^,005 
$ 12,^50 


$ 1S,31S 

$ 16, 69^ 
$ 13,045 
$ 3,490 


1 

1 
1 

1 


Totals 


$1,192,910 


$294, 761 


RECOMMENDS: 


THAT the foregoing priorities listed for the various projects 
be approved and, 

FURTHER, that insofar as those projects of the Parks Board 
classified as '0', your Committee has no opinions on the merits 
of these projects and therefore, suggests that the priority be left 
to the discretion of the Parks Board. 


The Committee adjourned at approximately 3:00 p.m. 

FOR COUNCIL ACTION SEE PAGE(S) j2y^ — -. 


PART REPORT TO COUNCIL 


STANDING COMMITTEE ON COUNCIL 
ON SOCIAL SERVICES 


A meeting of the Standing Committee of Council on Social 
Services was held on Thursday, October 18, 1973 at approximately 
1:30 p.m. in the No. 1 Committee Room, third floor. City Hall. 


PRESENT 


Alderman Rankin (Chairman) 
Aldermen Hardwick and Marzari 


ABSENT 


Alderman Linnell (Leave of Absence) 


ALSO PRESENT: 


Mr. J. Denofreo, Executive Assistant 
to the Minister of Human Resources 


COMMITTEE CLERK; 


M. Kinsella 


The minutes of the meetings of September 27 and October 4, 1973 
were adopted. 


RECOMMENDATION 

1 . Social Planning - Downtown Eastside 

Council on September 18, 1973 heard a delegation from the Down- 
town Eastside Residents Association requesting that, as an alternative 
to hiring a Social Planner for the Downtown Eastside, Council give 
them the money to improve the life of their community. At that time. 
Council requested the Downtown Eastside Residents Association to 
prepare a budget with respect to their request for submission to the 
Director of Social Planning for comment and further as nsideration by 
the Standing Committee on Social Services . 

Your Committee had for consideration today the attached budget 
from the Downtown Eastside Residents Association, as well as the 
attached report from the Director of Social Planning. The Director 
of Social Planning spoke in support of a grant of $16,641.60 to the 
Downtown Eastside Residents Association. However, he requested that 
this funding not be taken from the Budget of the Social Planning 
Department as he considers there is still a need for Social Planning 
input into this area on a special project basis. Mr. Egan referred 
to the current LEAP application from the Downtown Eastside Residents 
Association. He expressed concern over the fact that, as Director 
of Social Planning for the City, he is asked to comment on any LEAP 
applications from groups within the City of Vancouver. He stated 
that he would have some reservations with respect to recommending 
the number of staff requested in the Downtown Eastside Residents 
Association LEAP application — 23 jobs have been asked for under 
LEAP with a total budget of $183,922.00 a year. Of that amount, 
$141,000.00 will be for salaries, with the remainder being for 
operating costs. The Director of Social Planning further noted that 
the Downtown Eastside Residents Association are currently funded 
under the LIP programme which expires on November 30. He therefore 
recommended that the Committee defer action on the grant request 
until the LIP programme expires on November 30 or Manpower reaches 
a decision on the LEAP proposal. 


cent ' d 
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standing Committee of Council on Social Services 2 

October 18, 1973 

Clause No. 1 (cont'd) 

Representatives of the Downtown Eastside Residents Association 
stated that the two positions — Community Organizer and Assistant 
Community Organizer — referred to in their budget and for which 
they are requesting funds from the City, are not covered by either 
of these programmes . 

The Committee requested that the Downtown Eastside Residents 
Association submit copies of their LEAP application to the Director 
of Social Planning for review and the Committee for information. 

RECOMMENDED 

That Council approve a grant of $16,641.60 to the Downtown 
Eastside Residents Association to fund a Community Organizer 
and an Assistant Community Organizer as outlined in their 
budget dated September 28, 1973 and that this sum not be 
taken from the funds allocated to the Social Planning Depart- 
ment . 


INFORMATION 

2A . Use of Bridge 'Y' by Women in Transition 

Council on September 11, 1973 authorized the Director of 
Welfare & Rehabilitation to enter into discussions with represen- 
tatives of the Y.W.C.A. and the Status of Women Council re use of 
part of the Bridge 'Y' by Women in Transition. 

Under date of October 4, 1973, the Director of Welfare & 
Rehabilitation submitted an information report on the use of the 
Bridge 'Y' for women in transition which read as follows: 

••DiacTjssionB have been held between Senior officials of our Department, 
the Vancouver Statiis of Women and the YWCA in regards to the proposed 
Mse of part of the facilities of the Bridge "Y" as a "transition residence" 
for deserted women with children. 

The YWCA Board Executive have responded positively to this proposal and 
we are awaiting formal ratification of the fvill Board of the YWCA, 

During our discussions with the YWCA and the Vancouver Status of Women 
it was agreed that this is not the best arrangement insofar as the sur- 
rounding environment is concerned. Nevertheless, the Bridge "Y" does 
have adequate living space for the project and the need can be met im- 
mediately. After a six month experience we may find that the arrange- 
ment is not the most sioitable for mothers with children. 

There is a good play area and some playground equipment can be secured 
and volunteers used for supervision of these activities. Cribs and other 
children's needs can also be secxired at minimal cost. 

We have written to the Department of Hiiman Resources (copy attached) to 
obtain their approval for this additional use of the Bridge "Y" facility. 

The Honorable Minister of Human Resources visited the Bridge "Y" on 
September 26, 1973 and has since delegated his Administrative Assistant, 
Mr, Joe Denofreo to meet with senior officials of ovir Department, the Bridge 
"Y" and the Status of Women, to work out further details and recommendations 
for use of the Bridge "Y", " 


cont ' d 
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Clause No. 2 (cont'd) 

Mr. J. Denofreo, Executive Assistant to the Minister of Human 
I Resources, advised that the Minister has now reached a decision to 
fund Transition House Project. The Minister will fund the Transition 
House through the Children's Aid Society and the Status of Women will 
work in conjunction with the Children's Aid Society on the establish- 
ment of this house, with the long term objective being that this pro- 
gram become part of the integrated delivery of social services . 

Representatives of the Vancouver Status of Women present indi- 
cated their satisfaction with the Minister's proposal. They stated 
that, rather than establish an interim transition house at the 
Bridge 'Y', they would prefer to wait until they can proceed on the 
basis proposed by the Honourable Norman Levi . 

Mr. Denofreo will be arranging a meeting between himself, repre- 
sentatives of the Status of Women, children's Aid Society and the 
Chairman of the Standing Committee on Social Services to work out the 
financing of the Transition House by the Province . 

RESOLVED 

To receive the report of the Director of Welfare & Rehabilita- 
tion for information . 


B. Possible Future Use of the Continental Hotel 
(Bridge 'Y') 

Mr. Denofreo advised that the Minister of Human Resources 
recently toured the building and met with staff and occupants, 
following which he wrote to the Chairman (Alderman Rankin) sug- 
gesting that this Committee meet with representatives of the Y.W.C.A. 
and Mr. Denofreo to look at the future use of this building. The 
Minister is particularly interested in exploring the possibility of 
using the building as housing for senior citizens in view of the 
current housing shortage in the City. 

Representatives of the Y.W.C.A. stated that for the past few 
nights. Bridge 'Y' has been fully occupied. However, prior to this 
occupancy has been running at about 50% or less . The building has 
100 sleeping rooms with two beds to a room. The Y.W.C.A. Represen- 
tatives felt that about 20% of the present clientele of the Bridge 'Y' 
could function quite adequately on cash, but there are approximately 
40 - 50 residents who are unable to cope with handling money and who 
need to be in a supervised setting. It is estimated that this group 
would require a group residential setting for a period of around 
three months before they can become self-supporting. The Y.W.C.A. 
representatives put forward an alternate proposal to the use of the 
Bridge 'Y' for these girls. The Y.W.C.A. 's proposal is that four 
or five houses be established in various parts of the City, each 
adequate for a group of ten girls. The group homes would have 
daily programmes designed to develop as rapidly as possible personal 
and group responsibility and serve as a home base from which the 
girls could take training programmes to qualify them for work and 
prepare them for independent living. 

The Director of Welfare & Rehabilitation stated he was in full 
agreement with the Y.W.C.A. 's proposal to set up group homes rather 
than continuing to use the Bridge 'Y' as a residence for young 
women . 

oont ' d .... 
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October 18, 1973 

Clause No. 2 (cont'd) 

Mr. Denofreo agreed to discuss the Y.W.C.A. proposal with the 
Minister of Human Resources and indicated he would advise the Chair- 
man as soon as possible of the Minister ' s reaction to the proposal . 
The Clerk was instructed to advise the Y.W.C.A. of the Minister's 
reaction to the proposal as soon as it is known and also to bring 
forward to the November 1st meeting of the Committee the details of 
the Y.W.C.A. 's proposal for consideration at that time. 

Your Committee discussed further, and in some detail with those 
present including representatives of the Downtown Eastside Residents 
Association, the feasibility of the use of the Continental Hotel for 
housing for older single persons. 

RESOLVED 

(a) To defer further discussion of the Y.W.C.A. 's proposal 
with respect to establishment of group homes for young 
women on social assistance to the November 1st meeting 
of the Committee; 

(b) That the Director of Social Planning be instructed to 
report back to the Committee within two weeks with a 
proposal for the use of the Continental Hotel (Bridge 'Y') 
for use for older single persons (60 and up) based on 

its operation by a community based non-profit organiza- 
tion . 

The Committee suggested that any groups or individuals who wish 
to make comments on the proposed use of the Continental Hotel submit 
these comments to the Director of Social Planning for consideration 
when preparing his report for the Committee . 

3. Proposal for Dunbar-West Point Grey Area Committee 
Participation in Direct Funding and Management 

Representatives of the Dunbar-West Point Grey Area Committee 
made the following submission to your Committee: 

1 ) To ask formal recognition of the Dunbar-West Point Grey Area Council 
by the City of Vancouver, as the body responsible for soliciting 
grants from all levels of government. The Area Committee is willing 
to accept the responsibility for the establishment of proper measur- 
ability, accountability and management of such grants and services 
in this area. 

2) To ask for support of our outlined proposal to the Federal and 
Provincial Governments. This proposal outlines local citizen partici- 
pation in supplying the service needs of their own area. We are 
asking both the Provincial and Federal Governments to supply funding 
and to participate with our committee of citizens in measuring the 
effects. 

Your Committee discussed the submission in detail with represen- 
tatives of the Dunbar-West Point Grey Area Committee and the Social 
Planning Department. The Committee expressed the view that this sub- 
mission was somewhat premature in view of the imminent announcement 
by the Minister of Human Resources with respect to integration of 
Social Services in the City of Vancouver. 

cont ' d . . . . 
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RESOLVED 

To received the report and defer further consideration of the 
submission of the Dunbar-West Point Grey Area Committee for dis- 
cussion at a future meeting when the guidelines set by the 
Minister of Human Resources for integration have been made 
public; 

FURTHER RESOLVED 

That Mr. Gorde, consultant on integration for the Province, be 
invited to be present when this matter agains comes before the 
Committee . 


Alderman Hardwick left the meeting at this point. Therefore, there 
being no quorum present. Alderman Rankin and Alderman Marzari submit 
the following report for Council's consideration: 

RE COMMENDAT I ON 

4. Employment and Youth Services Programmes in the 
Cedar Cottage-Kensington Area of Vancouver 

The Director of Social Planning submitted the following report 
dated October 15, 1973 on this matter: 

"On August 30, 1973, the Standing Committee of Council on 
Social Services recommended that Vancouver City Council 
approve a grant of $1,000 to continue work projects for 
youth in the Cedar Cottege-Kensington area and instructed 
the Director of Social Planning in concert with area re- 
sources and the Provincial Department of Human Resources 
to examine: 

i. The need for and feasibility of an ongoing employment 

program for young people in the Grandview Cedar Cottage 
area ; 

ii. Programmes, activities and staff needec) and/or already 
available to curtail illegal and disruptive groups and 
individual behaviour in the area. 

iii. More effective ways of partly working together in the 
interim (prior to the integration of social services) 
to develop effective youth progr^1mmes and anticipate 
such problems as are before us today before they are 
crises, and report back to the Committee on these 
matters in three weeks. 

The appended report is the result of a fruitful joint effort 
by all parties in documenting facts and agreeing upon ways of 
resolving certain youth matters in the Cedar Cottage area. 

It represents a comprehensive rather than a singular, piece- 
meal approach to a community issue. The facts outlined in tlie 
beginning of the report on the number of premature departures 
of young people from school in and around- the ('randv i ew-Cpd<) r 
Cottage area is disturbing in that many of those younq p(H)pl(' 
are involved in disruptive, illegal and personally dumaqitiq 
activities. 

These facts demand a thorough examination or educational <iiin 
vocational alternatives which must be available as options to 
existing programmes for young people considering leaving school 

cont ' d .... 
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Clause No. 4 (cont'd) 

early. The programme proposed clearly outlines agency and 
staff responsibilities and dictates a co-operative effort to 
make more effective use of existing resources. This should 
make evaluation of the efforts easier and analysis of results 
more precise. 

There is no pretense that these programmes are inexpensive. 
However, the cost: of this approach as compared with the cost 
of crisis interventi on, institutiona lization and incarceration 
is minimal. The costs anticipated for six months covering tlie 
period November 1, 1973, to April 30, 1974, are as follows: 

Nov. 1/73- May 1/74- 

Apr. 30/74 Dec. 31/7 4 

Salaries 

1 Director (2/5 Time; SW2 

4 mos. — Jan. 1 - Apr. 30/74 1 , 2()1 2,521 

3 Youth Workers (SW l) 11,8 26 15,768 

1 Family Counsellor (3/5 Time) 2,268* 4,536* 

1 Secretary (Part Time) 383 767 

Etnployee Benefits 477 651 

Transportation 400 650 

Office Rental & Telephone** 

Programme & Office Supplies 270 375 

Employment Fund*** 2,400 3,200 
Accounting & Administration 512 716 

TOTAL 19,797 29,184 

Net Cost to the City of 

Vancouver - 25% 4,949.25 7,296 

Net Cost to Provincial 

Government - 25% 4,949.25 7,296 

50% Cost Sharing CAP 9,898.50 14,592 


* Employee Benefits included 
** Assumed by Cedar Cottage Neighbourhood Services 
*** Direct hourly salaries to youths for part-time employment" 

The Committee reviewed the request with representatives of the 
Cedar Cottage-Kensington Area Services Team and the Social Planning 
Department. This project is designed for youths between the ages of 
15 - 19 who are out of school and unemployed and live within the area 
of Broadway to 41st Avenue and Eraser Street to Nanaimo Street. The 
Probation Department estimates it could refer approximately 100 youths 
per year to the programme; Children's Aid Society estimates about 
20 youths among their active cases could be referred. In addition, 
there are three identified groups who fit the basic criteria and 
these are: 

(a) A group of up to 30 youths congregating at Queen 
Alexandra school. This is the group for which the 
original summer work project was developed. 

(b) A group of approximately 10 to 15 youths who con- 
gregate at Kensington Park and have made extensive 
abuse of solvents and soft drugs . 

(c) Teenagers from Brant Villa Housing Project who are 
neither in school nor employed. (approximately 20) 

cont ' d .... 
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Clause No. 4 (cont'd) 


The delegation stated that the current deployment of seven workers 
in the area are unable to cope with the work load. Mr. Purdy, Social 
Planning Department explained for the Committee the reasoning behind 
the staff request for the project. The present Director, because of 
other commitments, is only able to devote 3/5 of his time to this 
project and the Family Counsellor, 2/5 of his time. The three youth 
workers are required to identify youths in need of employment assist- 
ance and to work with Manpower, Outreach Workers to find part time 
jobs for these youths. 


RECOMMENDED 


A. That the staff proposals forwarded in the report of the 
Cedar Cottage-Kensington Area Services Team be approved 
on a six month basis from November 1, 1973, to 

April 30, 1974; 

B. That the City of Vancouver approve the program costs and 
negotiate a cost sharing arrangement with the Provincial 
and Federal Governments, including CAP cost sharing; 

(NOTE: The programme qualifies and a sponsor. Cedar Cottage 
Neighbourhood Services, is an approved agency for cost 
sharing. Therefore, the cost sharing proposed would be 
City - 25%, Province - 25%, and Federal Government - 50%) . 

C. That a joint evaluation of the programme by civic and 
provincial officials be effected immediately and results 
be reported in late March to this Standing Committee and 
the Province as a basis for continued programme funding; 

D. That the Chief Probation Officer be instructed to assign 
one probation officer to exclusively serve the Cedar 
Cottage-Kensington area and co-operate fully with Pro- 
gramme staff; 

E. That the Board of Parks and Public Recreation be requested 
to assign two recreation staff from the LIP Programme to 
the Grandview Community Centre to carry out the proposed 
recreation programme ; 

F. That should the LIP Programme not be granted the Parks 
Board, a budget of $4,878 be granted Grandview Community 
Centre for the period January 1, to April 30, 1974, to 
carry out the proposed recreation programme; 

G. That City Council support the request to the Federal Man- 
power Department to assign one full-time Outreach Worker 
to the programme in the Cedar Cottage-Kensington area; 

H. That the Vancouver School Board be requested to: 

(a) examine the matter of premature school departures, 
including educational alternatives, in particular 
for those young people aged 13 to 17; 

(b) co-operate with programme staff in the Cedar Cottage- 
Kensington area, in carrying out their programme ac- 
tivities, including the possibility of establishing 
such education programmes in area schools for the 
youths described herein; 


Gont ' d 
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Clause No. 4 (cont'd) 

I. That the Director of Social Planning be instructed to act 
on behalf of the City to negotiate with Provincial and 
Federal officials concerning cost sharing for these 
programmes . 

The Director of Finance advises that the City's share, $1,543, is 
available in Contingency Reserve and if Council approves the 
programme, the 1974 costs would be assumed to be approved in 
advance of the 1974 budget. 

The Chairman requested that the Social Planning Department 
maintain close liaison with the Cedar Cottage-Kensington Area Ser- 
vices Team and that he submit regular progress repoirts to the 
Committee . 


FOR COUNCIL ACTIOf^ SEE PAGE(S) t^S.:. j^. 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON WATERFRONT & ENVIRONMENT 

October 18, 1973 

A meeting of the Standing Committee of Council on Waterfront 
and Environment was held on Thursday, the 18th day of October, 1973, 
at 7:30 p.m. in Committee Room No. 1, Third Floor, City Hall. 

PRESENT ; Alderman Pendakur (Chairman) 

Alderman Massey 
Alderman Marzari 

ABSENT ; Alderman Linnell (Leave of Absence) 

Commissioner DuMoulin 

COMMITTEE CLERK: M. James 


1. North Side of Georgia Street West of Denman Street 
Proposed Development 

The attention of the Committee was drawn to a newspaper photograph 
and article on Page 39 of the 18th of October edition of the Vancouver 
Sun, which showed a model of one proposal for the development of the lands 
on the North side of Georgia Street, between Denman Street and Stanley Park. 

The Chairman expressed serious concern on the publication of the 
article a week before the money By-law being voted upon by the electorate, 
and the Chairman also took issue with the propriety of the publication 
In any form. 

The Chairman advised that he would take this matter up with the 
:4ayor on the following day. 

RECOMMENDATION 


I. Report on Development Permit Application 

No. 64132, Norpak Fisheries Ltd. 
2191 - 99 Commissioner Street, Vancouver 

At the meeting of October 4th, 1973, of the Committee, a report 
fcf the Director of Planning and Civic Development was submitted re. 
Development Permit Application 64132 from Norpak Fisheries Ltd. for 
(jxpansion of the facilities at 2191 - 99 Commissioner Street. At that 
itieeting, the President of Norpak Fisheries Ltd. spoke to the Committee 
iind the Committee instructed that the Project Manager look at the question 
9f access to the Waterfront at this area and report back to the Committee. 

The Project Manager orally reported to the Committee and advised 
i:hat he had investigated four possibilities of providing access in this 
area. Two required minor amounts of filling and land development, the 
■:hird required the development of a wharf structure and the fourth, the 
one the Project Manager recommended, was the development of a viewing 
l)latform on top of the Norpak Fishery building. Access to this platform 
would be via a stairway on the outside of the building. 

In discussing the details of this recommendation, the Committee 
^as advised that the building was a three-storey building and interior 
access to the roof was difficult due to the regulations governing the 
operation of this fish packing and storage business. 


Report to Council, 
Standing Committee of Council 
on Waterfront and Environment 
October 18, 1973 


The Committee, 
RECOMMENDED: 


THAT the offer of Norpak Fisheries Ltd. to 
provide a viewing platform on the roof of 
their building with stair access, be approved, 
and that the Director of Planning and Civic 
Development process the Development Permit 
in the normal manner. 


INFORMATION 


3. Progress Report on the Inventory of 
the Waterfront Study 

The Project Manager orally reported to the Committee that the work 
schedule, which has been presented to the Committee at its meeting on 
September 27th, 1973 and adopted by the Committee, was being adhered to. 

The Project Manager reported that the agreement for the employment 
Df a Mr. A. Parker as a consultant to the project has not yet been 
approved by the Minister of Urban Affairs. The Project Manager was advised 
bhat there was good co-operation from the staff levels in the various 
agencies concerned. 

The Committee, 

RESOLVED: 


THAT the oral report of the Project Manager 
be received for information. 

<L Eraser River Waterfront 

At the meeting of the Committee held on October 4th, 1974, the 
Director of Planning and Civic Development was directed to submit to this 
iieeting a map of the waterfront area on the North arm of the Eraser River, 
(fiving information on street ends, access points and other pertinent 
information relating to the lands in question. 

Shown to the Committee, was a map detailing, in general, ownership. 
Land uses and zonig on the lands between the University Endowment Lands 
and Boundary Road, abutting the Southern boundary of the City. The 
Committee was advised that Angus Street provided a division of the lands, 
with the exception of one 8*5 acre parcel lands lying to the West of Angus 
street, were "Agricultural" and the lands lying East of Angus Street were 
'heavy industrial", with two pockets in this developed residentially . 

There were 13 street ends at the North arm of the Fraser River, and 
jciost of them were not leased and are available for development. Some of 
•:hese have been investigated previously as "look out" parks. 

Reference was made to previous policy of Council and particular 
note was made to the decision made in 196 9 to develop a walkway on a 
:!0 foot Right-of-Way between the University Endowment Lands and Angus 
Street. This had been referred to the Planning Department for evaluation 
and report and had been given low priority in the work schedule of the 
Department, consequently, to date nothing had been done on this matter. 

Reference was made to the proposal for the development of the 
;.ands at Angus and Bernard Streets and the Chairman advised that the 
Community Development Committee had deferred all further consideration of 
this topic pending the considerations of this Committee. The Committee 
ciiscussed four street ends that were available for access to the waterfront 
CIS 'look out' parks and noted that the Engineering Department was to report 
back on these street ends. 
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Report to Council 
Standing Committee of Council 
on Waterfront and Environment 
October 18, 1973 


The possibility of access to the River at the North end of the 
new Knight Street Bridge was noted and also that the bridge abutments 
normally did not lend themselves to acceptable public amenity uses. 
The Committee noted that there was approximately 1600 feet of City owned 
lands running between Gladstone and Elliott Streets parallelling the 
railroad tracks at this location. The Chairman reported the Minister of 
Highways had discussed the landscaping for the bridge and had agreed to 
keep access as a possibility in the design. 

It was noted that the North Eraser Harbour Commission had 
suggested the possibility of the development of a marina, or marinas on 
the North arm of the Eraser River and that the Commission, as part of its 
on going programme, might assist in the development of a marina or marinas. 
It was suggested that the Committee should make a point of personally 
inspecting this stretch of shore from the River so that it might be 
better informed. 

The Chairman pointed out that there was a great deal of 
information available in raw data form and the Committee should consider 
the method of compiling this information presently available, augmented 
where necessary, and producing a report on the matter. Perhaps a L.I. P. 
or some other Eederal funding might assist in the cost. 

Another point raised by the Chairman was whether this study 
should be done 'in house' or by a consultant specifically hired for the 
purpose . 

Other aspects relating to the proposed study were also noted: 
involvement of the North Eraser Harbour Commission, the Board of Parks 
and Public Recreation, the Minister of Highways. 


After discussion, the Committee, 

RESOLVED ; 

To defer the matter for further discussion 
at the next meeting of the Committee. 


The meeting adjourned at approximately 8:45 p.m. 
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CITY OF VANCOUVER 
SPECIAL COUNCIL - OCTOBER 30TH, 1973 


A Special Meeting of the Council of the City of Vancouver was 
held on Tuesday, October 30, 1973, in the Council Chamber, at 
7:58 p.m. 

PRESENT ; Mayor Phillips 

Aldermen Bowers, Gibson, Harcourt, Hardwick, 
Massey, Pendakur, Rankin & Volrich. 

ABSENT: Alderman Linnell (Leave of Absence) 
Alderman Marzari (Civic Business) 

CLERK TO THE COUNCIL: M. James 


Local Improvements on the Initiative 

MOVED by Aid. Volrich, 
SECONDED by Aid. Harcourt, 

THAT this Council resolve itself into a Court of Revision for 
the purpose of hearing complaints against the proposed assessments 

or the accuracy of frontage measurements, or any other complaint 
which persons interested may desire to make and which is by law 
cognizable by the Court, Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY. 


COURT OF REVISION 

Kerrisdale Beautif ication on the Initiative 
Surface Project - Schedule #421A 

The Court received from the Assessment Commissioner, Schedule 
#421A being Kerrisdale Beautif ication - Surface Project on the 
Initiative, covering 41st Avenue on both sides from West Boulevard 
to Yew Street. The Court noted that there were no objections re- 
ceived against this project. 

No delegations came forward to speak to the matter before the 
Court. 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Pendakur, 

THAT Schedule #42lA as submitted by the Assessment Commissioner 
be approved. 

- CARRIED UNANIMOUSLY. 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Volrich, 

THAT the Court of Revision rise and report. 

- CARRIED UNANIMOUSLY. 


COUNCIL 


MOVED by Aid. Harcourt, 
SECONDED by- Aid. Pendakur, 

THAT the report of the Court of Revision be received. 

- CARRIED UNANIMOUSLY. 


cont ' d 
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The Council noted a report from the Board of Administration 
dated October 25, 1973, which advised of the recommendation of 
the Deputy City Engineer that the Kerrisdale Beautif ication 
Surface Project be undertaken and the City Engineer be authorized 
to call tenders for it and the intersection project. 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Gibson, 

THAT the recommendation contained in the report of the Board 
of Administration "Local Improvement: Subsequent Procedure 
(Kerrisdale Beautif ication) " dated October 25, 1973, be approved. 


CARRIED UNANIMOUSLY. 


The Council adjourned at approximately 8:00 p.m. 


The foregoing are Minutes of a Special Council meeting 
of October 30, 1973, adopted on November 6, 1973. 



MAYOR 



CITY CLERK 


FOR CQUiiai Kim SEE mE{S)..A^^„ 
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CITY OF VANCOUVER 

REGULAR COUNCIL MEETING 

A Regular meeting of the Council of the City of Vancouver 
was held on Tuesday, November 6, 1973, in the Council Chamber at 
approximately 2:00 p.m. 

PRESENT : Mayor Phillips 

Aldermen Bowers, Gibson, Harcourt, Hardwick, 
Linnell, Marzari, Massey, Pendakur, 
Rankin and Volrich 

CLERK TO THE COUNCIL : R. Henry 

PRAYER The proceedings in the Council Chamber were opened with 

prayer offered by the Civic Chaplain, Rev. J. Gordon 
Gardiner of St. James Anglican Church. 

ACKNOWLEDGMENT 

The Mayor acknowledged the presence in the Council Chamber of 
students from Magee Secondary School, under the direction of 
Mr. Bruce Wilson. 

'IN CAMERA' MEETING 

The Council was advised that the 'In Camera' Committee was 
agreeable to the items proposed for 'In Camera' consideration later 
this day. 


ADOPTION OF MINUTES 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Gibson, 

THAT the Minutes of the Regular Council meeting (with the 
exception of the 'In Camera' portion), dated October 30, 1973, be 
adopted . 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Gibson, 

THAT the Minutes of the Special Council meeting (Court of 
Revision), dated October 30, 1973, be adopted. 


- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 


MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT the Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 

UNFINISHED BUSINESS 

1. Report on Development Permit Application 
No. 64132, Norpak Fisheries Limited 
2191-99 Commissioner Street 

Council, on October 30, 1973, deferred Clause 2 of the report 
of the Standing Committee on Waterfront and Environment, dated 
October 18, 1973, in order to have the benefit of a sketch plan in 
consideration of the matter. 

Mr.R. Mann, Project Manager, Waterfront Study, further 
explained the proposal of a viewing platform on the roof of 
Norpak Fisheries Ltd. building on Commissioner Street. 


cent 'd . . . 
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UNFINISHED BUSINESS (cont'd ) 

Report on Development Permit Application 
Norpak Fisheries Limited (cont'd) 


MOVED by Aid. Pendakur, 

THAT the following recommendation of the Committee, as con- 
tained in its report of October 18, 1973, be approved: 

"THAT the offer of Norpak Fisheries Ltd, to provide a 
viewing platform on the roof of their building with 
stair access, be approved, and that the Director of 
Planning and Civic Development process the Development 
Permit in the normal manner". 

- CARRIED 

(Alderman Massey voted against the motion) 

2. Council Hearing: 

Fire at Commercial Hotel, 340 Cambie Street 

With the agreement of Council, Alderman Rankin withdrew 
his motion on this matter, which had been deferred from the last 
regular meeting of the Council. 


COMMUNICATIONS OR PETITIONS 

1 . Ma yor ' s L imo us i ne 

The Council noted the following letter from the Mayor dated 
November 1, 1973: 

" When John MacRitchie retired at the end of '72 as 
the Mayor's driver, he was not replaced. Instead, we have 
stored the limousine in the Police Garage and asked the 
Police Department to provide a driver whenever it was officially 
required . 

The following report has been submitted by officials 
of the Engineering and Police Departments and Colin Lowery. 

Model Cadillac Limousine #69723 

Year 19G8 
Initial Cost $ 14,174 

Current Mileage 41,217 miles 

Estimated Resale Value $3,200.00 if sold by Tender 

$2,200.00 " " to a Dealer 

The automobile is too old for 1 imousine service now 
and rather largo for a private owner. If the vehicle is kept, 
it will not depreciate by much more than $ 300 per year over the 
next: few yc-ars. However the market will become more limited 
because of age. 

Based on past maintenance and operating costs, and 
also bearing in mind reduced uuage, it is estimated that the 
limousine will cost Cipproximately $ 450 per year plus gasoline 
to operate. Tliis figure doets not take into account any accident 
damage but it includes insurance. If the present use of this 
vehicle is going to be maintained at the same rate, then it is 
considered an expensive piece of equipment for the City to keep 
up. 

It also takes up valuable space in the Police Garage. 

It has only been used on six official occasions 
since January 1st, 1973, during which time it travelled 1,479 
miles . 


cont 'd 
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Mayor's Limousine (cont'd ) 

Current rental rates for a Cadillac limousine, 
including a private chauffeur, are: 

$ 15 for the first hour 

$ 12 for each additional hour 

A weekly rate could be arranged should the need arise. 

I recommend that the limousine be disposed of and 
the Board of Administration be instructed to so advise the 
Purchasing Agent. I also recommend that the Mayor be 
authorized to hire limousine services for official purposes 
whenever the occasion arises. " 

MOVED by Aid. Bowers, 

THAT the Mayor's limousine be disposed of at the next Civic 
auction for vehicles and the Mayor be authorized to hire limousine 
service for official purposes whenever the occasion arises. 

- CARRIED 

MOVED by Aid. Rankin, in amendment, 

THAT the following words be struck from the motion of 
Alderman Bowers: 

"and the Mayor be authorized to hire limousine 
service for official purposes whenever the 
occasion arises". 

- LOST 

(Aldermen Bowers, Gibson, Harcourt, Hardwick, Linnell, 
Massey, Pendakur, Volrich and the Mayor voted against 
the motion) 

The motion of Alderman Bowers was put and CARRIED. 

(Aldermen Linnell, Gibson, Pendakur and Rankin 
voted against the motion of Alderman Bowers) 

2. Appointment to Committee: 
Vandalism in the City 

The Chairman of the Planning and Building Committee of the 
Vancouver School Board submitted the following letter under date 
of October 25, 1973: 

" The Vancouver Scliool Board is interested in setting up a 
committee of informed citizens and representatives of provincial and municipal 
offices and agencies to investigate the probk-m of vandalism in the city. It is 
believed that a concerted effort on tlie part of all bodies and agencies concerned 
with Uiis problem can produce valid suggestions for tlie reduction of this costly 
waste. 

Representatives arc being requested from the office of the 
Attoniey-General and the i»ffices of the Minister of Education and tlie Minister 
of Human Resources, in the Provincial Government; from City Council, the 
Park Board and the Scliool Board in local government; and from tlie Children's 
Aid, the United Commiuiity Services, the i'arcnt -Teacher Coimcil, and other 
interested social service and civic groups. Would you please name a member 
of Council to represent Uie City on this committee? 

A date for the first meeting has not been set, but on receiving 
names we will subscqucntiy contact your representative concerning the inaugural 
meeting. It is planned tliat the number of meetings will be few, and it is intended 
that the group will act as » worldng committee and arrive at some decisions or 
recommendations by tlie end of this year. Your cooperation in this important 
project is appreciated. " 


cont 'd . 
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COMMUNICATIONS OR PETITIONS (cont'd ) 

Appointment to Committee: 
Vandalism in the City (cont'd) 

MOVED by Aid. Hardwick, 

THAT the foregoing letter be received and the matter be 
referred to the Standing Committee on Social Services which is 
presently studying this subject, and Mrs. Courvoisier be invited 
to attend a meeting of the Committee to inform her of the 
Committee's involvement in this subject of vandalism. 

- CARRIED UNANIMOUSLY 

BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS 

A. BOARD OF ADMINISTRATION 

General Report, November 2 

Works and Utility Matters (Nov. 2 ) 

The Council considered this report of the Board of Adminis- 
tration which contains five clauses identified as follows: 

CI. 1: Britannia Community Centre: 

Streets and Lanes Closure 
CI. 2: Watermain Installation, 1973 Capital Budget 
CI. 3: Closure of Streets and Lanes for John Hendry Park 
CI. 4: Funds for Additional Construction Equipment 
CI. 5: Sewer Outfall: Terminal Avenue-Pollution 

Control Branch - Appeal 

MOVED by Aid. Volrich, 

THAT the recommendations of the Board of Administration 
contained in this report be approved. 

- CARRIED UNANIMOUSLY 

Social Service fc Health Matters (Nov. 2 ) 

Health Department: Reorganization 

MOVED by Aid. Harcourt, 

THAT the recommendation of the Board of Administration con- 
tained in this report be approved. 

- CARRIED UNANIMOUSLY 

Harbours & Parks Matters (Nov. 2 ) 

The Council considered this report of the Board of Adminis- 
tration on the subject of protection of City Beaches from Oil 
Spills in the Harbour, and took the following action: 

MOVED by Aid. Pendakur, 

THAT the recommendation of the Board of Administration con- 
tained in this report be approved as an interim measure and the 
Standing Committee on Waterfront and Environment be requested 
to give further consideration to the problems of oil spills, 
such as coordination and cooperation with neighbouring munici- 
palities . 

- CARRIED UNANIMOUSLY 


(Alderman Marzari arrived at the meeting at this 
point in the proceedings) 


264 


Regular Council, November 6, 1973 5 

BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd ) 

BOARD OF ADMINISTRATION 
General Report (cont'd) 

Building & Planning Matters (Nov. 2 ) 

The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Amendments to By-laws to Transfer some Powers 
of the Technical Planning Board to the 
Director of Planning 
CI. 2: Director of Planning: Consultant Services 
CI. 3: Strathcona Rehabilitation Project: 
MacLean Park Adventure Playground 

MOVED by Aid. Hard wick, 

THAT the recommendations of the Board of Administration 
contained in this report be approved. 

- CARRIED UNANIMOUSLY 

Licenses and Claims Matters (Nov. 2 ) 

Shops Closing By-law Enforcement: 
Letter from Olympic Sports Ltd. 

MOVED by Aid. Pendakur, 

THAT the recommendation of the Board of Administration con- 
tained in this report be approved and, therefore, the whole 
matter of store closing hours be referred to the Standing 
Committee on Finance and Administration. 

(amend ed) 

MOVED by Aid. Rankin, 

THAT the subject be deferred to a full meeting of Council 
and all appropriate persons affected be given notification. 

- LOST 

(Aldermen Bowers, Gibson, Harcourt, Hardwick, Linnell, 
Marzari, Massey, Pendakur, Volrich and the Mayor 
voted against the motion) 

MOVED by Aid. Rankin, in amendment, 

THAT the following words be added to the motion of Alderman 
Pend akur : 

'and all interested parties be advised when 
the Committee will have this matter under 
discussion ' . 

- CARRIED 

(Aldermen Massey, Pendakur and Volrich 
voted against the amendment) 

The motion of Alderman Pendakur, as amended and reading as 
follows, was put and CARRIED : UNANIMOUSLY: 

"THAT the recommendation of the Board of Adminis- 
tration contained in this report be approved and, 
therefore, the whole matter of store closing hours 
be referred to the Standing Committee on Finance 
and Administration, and all interested parties be 
advised when the Committee will have this matter 
under discussion". 


26^ 


CI. 

1: 

CI. 

2: 

CI . 

3: 

CI. 

4: 

CI. 

5: 


Regular Council, November 6, 1973 6 

BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd ) 

BOARD OF ADMINISTRATION 
General report (cont *d ) 

Finance Matters (Nov. 2 ) 

The Council considered this report containing five clauses 
identified as follows: 

Interest on Prepayment of Taxes 
Welfare and Rehabilitation Department 
Office Equipment for Approved Staff 
Staff Changes in the Sewers Operations Branch 
Additional Staff: Revenue and Treasury 
Division, Finance Department 

Grant of $10,000 from the Vancouver Foundation 
to Vancouver City Archives 

The Council took action as follows: 

MOVED by Aid. Bowers, 

THAT the recommendations of the Board of Administration con- 
tained in Clauses 1 to 4 inclusive of the report be approved. 

- CARRIED UNANIMOUSLY 

Grant of $10,000 from the Vancouver Foundation 
to Vancouver City Archives for Project entitled 
"Conserving Vancouver's Cultural and Educational 
Heritage". (Clause 5) 

MOVED by Aid. Hardwick, 

THAT the Council extend its appreciation to the Vancouver 
Foundation for its support of the City Archives program for 
'Conserving Vancouver's Cultural and Educational Heritage', 

- CARRIED UNANIMOUSLY 


During consideration of the foregoing clauses it was 
suggested that the Director of Finance submit, for the infor- 
mation of Council, the status of the Contingency Reserve Account. 
The Mayor so directed. 


Personnel Matters (Nov. 2 ) 

The Council considered this report which contains four 
clauses identified as follows: 

Leave of Absence Without Pay: 

Mr. Gordon Anderson, Vancouver Fire Fighters' 
Union, Local 18 

Closing of Civic Offices: December 24, 1973 
Safety Training for Engineering Department 
Outside Workers 

Attendance at Second National Conference 
"New Systems in Law Enforcement and Criminal 
Justice" - Chicago - Mr. D. Mead 

MOVED by Aid. Bowers, 

THAT the recommendations of the Board of Administration 
contained in Clauses 1 to 4 inclusive of this report, be approved 
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BOARD OF ADMINISTRATION. DEPARTMENT &; OTHER REPORTS (cont'd ) 

BOARD OF ADMINISTRATION 
General Report (cont'd) 

Property Matters (Nov. 2 ) 

The Council considered the report of the Board of Adminis- 
tration, Property Matters, dated November 2, 1973, and took 
action as follows: 

Acquisition for Knight Street Widening 
25th Avenue to 33rd Avenue (Clause 1) 

MOVED by Aid. Marzari, 

THAT the recommendation of the Board of Administration con- 
tained in this clause be approved. 

- CARRIED UNANIMOUSLY 

Site #20: Champlain Heights 

United Housing Foundation (Clause 2 ) 

The Council considered this clause of the report of the 
Board of Administration, Property matters, dated November 2, 
together with report of the Director of Planning and Civic 
Development dated November 2, 1973, concerning Site #20, 
Champlain Heights, and the involvement of United Housing 
Foundation in its development. 

The Council agreed at this time to hear Mrs. Shirley Schmid 
representing the United Housing Foundation and the Architect 
for the development. The delegation spoke in support of its 
request on reduced parking spaces and the type of units and 
density to be contained in the development. 

The Council also received an explanation of the scheme 
relating to floor space ratio and parking from Mr. R. Youngberg, 
Senior Planner, Civic Development Division. 

MOVED by Aid. Hardwick, 

THAT the resolution of Council of May 1, 1973, in connection 
with the offer to lease or sell Site #20, Champlain Heights 
to the United Housing Foundation, be rescinded. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 

MOVED by Aid. Hardwick, 

THAT upon the Provincial Government confirming it has 
offered to purchase the land and lease it to the Foundation at 
4% of the purchase price, the City offer Lot 5, D.L. 335, Plan 
14633 to the Provincial Government for the sum of $830,000.00 
plus a proportionate part of the current year's taxes, subject 
to the following conditions: 

1. A bulkhead agreement in favour of the City; (the site 
is above grade of abutting streets) 

2. An option in favour of the City to repurchase the land 
at the same sale price less any amounts due or owing to 
the City and less taxes, documentation and administration 
fees, in the event the purchaser fails to comply with 
any of the following conditions of sale: 

(i) Lease the land to the United Housing Foundation, at 
4% of the sale price, for the development of town- 
houses to a maximum density of 15 units per acre. 
Full taxes to be paid to the City of Vancouver. 


cont 'd 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd ) 

Site #20: Champlain Heights 
United Housing Foundation (cont'd) 

(ii) Commence construction within twelve months, and 

complete construction with twenty-four months from 
date of registration of the deed. "Commencement 
of construction" to be determined as completion of 
foundations; "completion of construction" to be 
determined as all units in the project being ready 
for occupancy. 


(iii) Obtain a development permit based on the following 
conditions of development, as set by Council, 
May 31st, 1968: 

(a) Uses - Townhouses 


(b) Height - The height of a building shall not exceed 

two storeys plus a cellar or one storey 
plus a basement. 

(c) Dwelling Unit Type 

Not more than 5% of the dwelling units 
shaU be one bedroom and not less than 60% 
of the dwellings be three bedrooms. 


(d) Coverage 


The maximum site coverage by surface 
parking areas, carports, manoeuvering 
aisles, driveways, loading areas, other 
vehicular facilities and buildings shall be 
45 percent of the net site area; coverage 
shall be measured in accordance with the 
RM-3 Schedule of the Zoning and Development 
By-law. 


(e) Density 

The maximum floor space ratio shall in no 
case exceed 0.50 and the minimum floor space 
area be 1,100 square feet for the three bed- 
room dwelling units. 


(f ) Parking 

There shall be not less than two parking 
spaces per dwelling unit. Fifty percent 
of all required spaces shall be located 
beneath the principal building(s) and/or 
within an accessory building. 

(g) Utilities 

All services shall be located underground 
including such things as transformers. 

Qt^Q^ All other matters including setbacks, 

spacing of buildings, day-lighting, design, 
landscaping, provision of private outdoor 
living space, children's play areas, etc., 
shall be subject to approval of the 
Technical Planning Board". 


- CARRIED 


(Aldermen Hardwick and Linnell voted against the motion in respect 
of item 2 (iii) (c) re dwelling unit type; and Aldermen Harcourt 
and Marzari and the Mayor voted against the motion in respect of 
item 2 (iii) (f) regarding parking.) 


cont 'd 



Regular Council, November 6, 1973 9 

BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd ) 

Site #20: Champlain Heights 
United Housing Foundation (cont'd ) 

During consideration of the foregoing, the following amend- 
ments were put and LOST: 

MOVED by Aid. Linnell, 

THAT not more than 5% of the dwelling units will be one 
bedroom and not less than 70% of the dwelling units be three 
bedrooms . 

- LOST 

(Aldermen Bowers, Gibson , Harcourt, Hardwick, 
Marzari, Massey, Pendakur, Rankin, Volrich and 
the Mayor voted against the motion) 

MOVED by Aid. Marzari, 

THAT there shall be not less than 1.5 parking spaces per 
dwelling unit and that a review be made on the matter 1 year after 
occupancy date of the development. 

- LOST 

(Aldermen Bowers, Hardwick, Linnell, Pendakur, 
Rankin and Volrich voted against the motion) 

MOVED by Aid. Hardwick, 

THAT the recommendation of the Director of Planning and 
Civic Development contained in his report dated November 2, 
1973, with respect to Site #20, Champlain Heights, be received; 
the recommendations having already been taken into account in 
considering the topic earlier this day. 

- CARRIED UNANIMOUSLY 


The Council recessed at approximately 3:55 p.m., and following 
an 'In Camera' meeting in the Mayor's Office, reconvened at 
4:55 p.m. 


BOARD OF ADMINISTRATION 
General Report (cont'd) 

Property Matters (Nov. 2) 

The Council considered the balance of the Board of Adminis- 
tration report. Property matters, dated November 2, containing 
clauses identified as follows: 

CI. 3: Acquisition for Britannia Community Services 

Centre Site, 1537 Parker Street 
CI. 4: Order for Possession and Appointment of 

Arbitrator, 1987 West 7th Avenue 
CI. 5: Acquisition for Britannia Community Services 

Centre Site, 1529 Parker Street 
CI. 6: Demolitions 

MOVED by Aid. Linnell, 

THAT the recommendations of the Board of Administration 
contained in Clauses 3, 4 and 5 of this report be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Hardwick, 

THAT the information contained in clause 6 of this report 
be received. 

- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION-, DEPARTMENT & OTHER REPORTS (cont'd.) 

I B. DEPARTMENT REPORT, 

' November 2, 1973 (cont'd.) 

Fi;.^ AND TRAFFIC MATTERS (November 2, 1973) 

1 The Council considered this report which contains two clauses 

identified as follows: 

I CI. 1: Brief from 401 Committee of the Hastings Sunrise 

[ Action Council re Intersection of Cassiar Street 

and the 401 Freeway 

CI. 2: Amendment to Fire By-law No. 2193 

The Council took action as follows: 

Clause 1 - Brief from 401 Committee of the 
Hastings Sunrise Action Council - 

MOVED by Aid. Hardwick, 
I THAT the recommendation of the City Engineer contained in this 

I clause, be approved. 

- CARRIED UNANIMOUSLY. 


MOVED by Aid. Har court, 

THAT in respect to the Council resolution of October 23, 1973, 
concerning the overpass, the City Engineer, in examining the location 
of an overpass in the general area of the 401 Highway and Cassiar Street, 
discuss the matter with Mrs. Distefano and the 401 Committee prior to 
reporting to Council. 


- CARRIED UNANIMOUSLY. 

Clause 2 - Amendment to Fire By-law No. 2193 

MOVED by Aid. Linnell, 

THAT the recommendation of the Fire Chief contained in this clause, 
be approved. 

- CARRIED UNANIMOUSLY. 

BUILDING AND PLANNING MATTERS (November, 2 , 1973) 

The Council considered this report which contains 10 clauses 
identified as follows: 

CI. 1: Zoning & Development By-law Amendments 

Community Facilities 
Cl. 2: Development Permit Application #62754; 

6459 Main Street 
Cl. 3: Development Permit Application #62506 i 

2748 Main Street 
Cl. 4: Development Permit Application #63917: 

2902 Grandview Highway 
Cl. 5: Development Permit Application #63635; 

8175 Cambie Street 
Cl. 6: Development Permit Application #63916; 

1720 Rupert Street 
Cl. 7: Development Permit Application #63708 

215 West Broadway 
Cl. 8: Handicapped By-law 

Cl. 9: Tamper Proof Power Supply in Lodging Houses 
Cl.lO: Downtown Living 

The Council took action as follows: 

cont'd. 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd.) 

BUILDING & PLANNING MATTERS (November 2, 1973) (cont'd.) 

Clause 2 - Development Permit Application 
#62754: 6459 Main Street 


MOVED by Aid. Hardwick, 

THAT the recommendation of the Director of Planning & Civic 
Development contained in this clause, be approved. 

- CARRIED. 


(Aldermen Linnell and Pendakur voted against the 
motion) . 


Clauses 1, 3, 4, 5, 6 & 7 

MOVED by Aid. Hardwick, 

THAT the recommendations of the Director of Planning & Civic 
Development contained in Clauses 1 and 3 to 7, be approved. 

- CARRIED UNANIMOUSLY. 


Clause 8 - Handicapped By-law 

MOVED by Aid. Gibson, 

THAT this clause be deferred and arrangements be made by the 
Standing Committee on Waterfront and Environment to receive a delegation 
from the Social Planning and Review Council as requested. 

- CARRIED UNANIMOUSLY. 


Clause 9 - Tamper Proof Power 
Supply in Lodging Houses 

MOVED by Aid. Harcourt, 

THAT the report of the Director of Permits and Licenses contained 
in this clause, be received for information. 


- CARRIED UNANIMOUSLY. 

Clause 10 - Downtown Living 

MOVED by Aid. Hardwick, 

THAT Council approve in principle the concepts of Downtown Living 
as set out in the report from Director of Social Planning and approve the 
recommendations of the Director of Social Planning contained in the 
report. 

- CARRIED UNANIMOUSLY. 


C. Report of Board of Administration re 
Request for Extension of Time for 
Rezoning of lands North of Napier Street 
between Clark and Odium Drives 


It was agreed to defer this matter pending the hearing of a dele- 
gation later this day. 


D. 1974 Cultural Grants 

The Council noted a report from the Director of Social Planning 
dated November 2, 1973, with respect to 1974 Cultural Grants. The 
report had been requested by Council on October 23, 1973, to determine 
the rationale of increasing grants to "other organizations". The increase 
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D. 1974 Cultural Grants (cont'd.) 

had been recommended in a report of the Standing Committee on Finance 
and Administration dated October 11, 1973. 

MOVED by Aid. Bowers, 

THAT the following recommendation of the Director of Social Plan- 
ning be approved: 

"THAT the following guidelines as submitted by the Finance 
and Administration Committee in its report of October 11, 
1973 be adopted. 

' I suggest that Council agre^ to allocate from its 
1974 budget the sum of $66,800 for grants to small 
organisations, as recommended (on Page 9) in Jona- 
than Baker's report, on the understanding that: 

a) This sum represents a maximum for grants 
to small groups; Council is not obliged 
to approve grants up to that figure. 

b) The total should include a substantial 
contingency reserve (maybe $8,000) for 
late applications. 

c) The substantial increase (33%) in allo- 
cation for this type of grant does not 
imply commitments for similar increases 
to established groups. 

d) That such grants should be primarily used 
for operating expenses rather than capital 
expenditures. ' " 

(Deferred) 

MOVED by Aid. Harcourt, 

THAT this matter be deferred pending a report on an overall review 
of the city's 1974 Budget by the Standing Committee on Finance and 
Administration. 

- CARRIED. 

(Aldermen Bowers, Massey, Pendakur and Mayor Phillips 
voted against the motion) . 


E. Standing Committee on Social 

Services dated October 25, 1973 

The Council considered this report which contains two clauses 
identified as follows: 

Cl. 1: Police Department C.P.I.C. System 
Cl. 2: Co-ordination of Services, Downtown 
Eastside Area 


MOVED by Aid. Rankin, 

THAT the information of the Committee contained in these clauses 
be received. 


- CARRIED UNANIMOUSLY. 


27^ 


Regular Council, November 6, 197 3 13 

BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd.) 

F. Standing Committee on Civic 

Development dated October 18, 1973 

MOVED by Aid. Massey, 

THAT the information of the Committee contained in this report in 
respect of Robson and Burrard Streets: Proposed Development "Vancouver 
International Centre", be received. 

- CARRIED UNANIMOUSLY. 


G. Report of Official Traffic Commission 
dated October 29, 1973 


The Council considered this report which contains four clauses 
identified as follows: 

CI. 1: Crossing at 4th Avenue and Trimble 

Street, Request for Pedestrian 

Activated Signal Light 
CI. 2: Commercial Drive - Complaint re 

Increasingly Heavy Truck Traffic 
CI. 3: Criteria for School Crosswalks at 

Multi-Lane Streets 
CI. 4: Crosswalk at Kingsway and McKinnon 

The Council took action as follows: 

MOVED by Aid. Rankin, 

THAT the information of the Commission contained in Clauses 1 to 4 
of this report, be received. 

- CARRIED UNANIMOUSLY. 


H. 122 - 126 West Hastings Street 

It was agreed to defer this matter pending the hearing of a dele- 
gation later this day. 


I. Tender 73 6 - Dredging and Other Works 
in Preparation for a Seawall on South 
Shore of False Creek 


The Board of Administration, under date of November 5, 1973, 
submitted the following report: 

" The City Engineer reports as follows: 

'Tenders for dredging and other works In preparation for a seawall 
on the south shore of False Creek (Areas 6 and 10) in the City of Vancouver 
were opened on October 29, 1973 and referred to the City Engineer for 
i tabulation and report to the Board of Administration. 

All tenders have been checked and are in order. Tabulations of 
Tender 736 have been circulated to Council. Four tenders were received, 
the lowest v;as $483,060 and the highest $581,130 (20% difference). The 
tenders are unit priced based on quantity estimates supplied by the Engineering 
Department and the total cost of the contract t.iny vary accordinr, to actual 
quantities measured during construction. The tonderors '.'ere adviacd of the 
Winter Works program and that some preference would be ;,iven Lo a contracLor 
who can start early and clear some area so thai the Wiut.T Works forces could 
be accommodated. All tenderers can start within two weoks ot.' the award. The 
low bidder also claims to be able to complete the works sooner than the other 
bidders (4 1/2 months). 


cont ' d 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd.) 

I. Tender 736 - Dredging and Other Works 
in Preparation for a Seawall on South 
Shore of False Creek (cont'd.) 

Area 10, although included in this tender, is not clear for the 
contractor to proceed with at this time because: 

(a) the present design creates an imbalance in the labour 
portion of the Winter Works program which v/ill require 
additional financing beyond the Winter Works prograra 

(b) the area has not been physically cleared of buildings and boats. 

The False Creek Team and the Engineering Department are assessing 
minor revisions to the design. Ifnen this matter has been resolved it may 
be possible to continue with the work after January 1. 

The low bidder, Fraser River Pile Driving Ltd., has indicated that 
he will be prepared to accept the work in Area 6 and start on November 15 with 
the possibility that he may be able to start in Area 10 when the above mentioned 
problems have been resolved. If the problems are not resolved within the 4 1/2 
months specified, a new tender would be called at a later date. 

Because of the urgency in awarding the contract so that a start can 
be made by November 15 and because there is no Council on November 13, the 
City Engineer RECOMMENDS that: 

(a) A unit price contract be awarded to the low bidder, 
Fraser River Piledriving Ltd. for dredginf» and other 
works in Area 6 definitely (3 $262,380 and Area 10 
possibly (3 $220,680 for a possible total of $483,060. 

(b) TJie contractor will start work in Area 6 and providing 
the problems in Area 10 are resolved within 2 months 
he will continue in Area 10. 


(c) A contract satisfactory to the Corporation Counsel be 
entered into. 

(d) Tiie bid boudt of the unsuccespful tenderers be returned.' 


Your Tioard IlECOi v?; :i!DS the foregoing recomnendatlon of the City 
Enginoer be approved." 

MOVED by Aid. Hardwick, 

THAT the recommendation of the Board of Administration contained 
in this report, be approved. 

- CARRIED UNANIMOUSLY. 


The Council recessed at 5:30 p.m. to reconvene in 
open Council at 7:30 p.m. 
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The Council reconvened in open session in the Council Chamber at 
approximately 7:30 p.m., Mayor Phillips in the Chair and the follow- 
ing members present: 

PRESENT : Mayor Phillips 

Aldermen Bowers, Gibson, Harcourt, Linnell, 

Marzari , Massey, Rankin and Volrich. 

ABSENT: Aldermen Hardwick & Pendakur 


DELEGATIONS & OTHER REPORTS (cont'd.) 


1. Request for Extension of Time for 
Rezoning of Lands North of Napier 
Street between Clark & Odium Drives 


The Council received a delegation from Mr. T. Price concerning 
his Development Permit Application to rezone his property. Mr. Price 
was concerned about the delay in processing his application and the 
sale of City-owned lands. 

Mr. H.W. Gray, Zoning Planner and Mr. G. Jordan, Deputy Supervisor 
of Property & Insurance, gave further explanation to the following 
Board of Administration report dated November 2, 1973: 


'(The Supervisor of Property and Insurance reports as follows :- 

'At a Public Hearing on May 15th, 1973, Council approved in 
princip-V" application from Mr. T. Price to rezone his 

property, situated on the South side of Parker Street between 
Clark and Odlura Drives from RM-3, Multiple Dwelling District, 
to M-1, Industrial District, subject to certain conditions. 
Two of the conditions were that City-owned Lot 10 except the 
East 25', Block 30, District Lot 182 be subdivided; portions 
being sold to the adjoining owners to provide rear access to 
their properties; the remainder of the City lot being sold to 
Mr. T. Price and the plan of consolidation be so registered in 
the LcOid Registry Office. The third reading to the amending 
Bylaw was to be withheld for 120 days to permit Mr. Price to 
complete his plans of development, the scheme of development 
to be first approved by the Technical Planning Board. 

On July 3rd, 1973, Council approved the report of the Supervisor 
of Property and Insuraoice regarding the individual sales of 
px5rtions of City-owned Lot 10 to the five abutting owners. It 
was further approved that Mr. Price be granted an extension of 
60 days to comply with the conditions set by Council for the 
rezoning of the property. 

On September 21st, 1973, Mr. Price's application to use his 
site as a Parking Area (Public) was approved by the Technical 
Planning Board. It is noted that Mr. Price is presently using 
his portion of the City lot for this purpxjse (since 1972), 
pending rezoning. However, this development permit could not 
be issued until the required amending Bylaw to rci:ono his 
property to an M-1, Industrial District, had been enacted by 
City Council. 

Following approval of the development permit, the City Engineer 
proceeded with the required survey and subdivision pl£in, follow- 
ing which a four-party agreement for vehicular and pedestricui 
access over the 12' strip of each newly-created lot was prepared 
by the Law Department. 

The Plan of Subdivision and the Four-Party Agreement have now 
been executed by all the owners. However, there is one out- 
stcinding signature to be obtained before the plan and agreement 
can be registered. The signature required is a Mortgagee of 
Lot F who left for vacation in Europe early in October for 
approximately six weeks. The Mortgagee's agent advises that 
his client did not give "Power of Attorney" to euiyone to sign 
the plan. As the man is travelling in Europe, it is not possible 
to estivblish contact with him with any degree of reliability. 
Consequently, the agent haa been requested to alert the Property 
and Insurance Office upon his return so that documentation can 
be completed as soon as possible. 
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DELEGATIONS AND OTHER REPORTS (cont'd.) 


1. 


Request for Extension of Time for 
Rezoning of Lands North of Napier 
Street between Clark & Odium Drives (cont'd.) 



MOVED by Aid. Harcourt, 

THAT a further extension of 60 days from November 11, 1973 be granted 
to allow time to comply with the conditions set by Council for the re- 
zoning of the property. 


Council received a delegation and a brief from Mr. Douglas Jung 
representing Mr.Mah concerning the alteration proposals for 122-126 
West Hastings Street. 

Council noted a report of the Director of Planning and Civic 
Development dated November 2, 1973 giving the history of the events 
leading up to the Technical Planning Board's consideration of the 
matter. It was reported that a Development Permit is required for this 
development because the building does not comply with the present CM-1 
regulations of the Zoning and Development By-law. Any change of use 
would therefore require the approval of the Technical Planning Board. 
The plans also involve certain alterations to the facade of the building. 

The Technical Planning Board had resolved that upon receipt of a 
development permit application, the proposal will be referred to the 
Urban Design Panel for advice. It was advised that the Historical Area 
Advisory Board wishes to preserve the original facade of the building. 

Mr. Jung disputed the fact that it was a 'change in use' and 
required a Development Permit. 

MOVED by Aid. Harcourt, 

THAT this matter be deferred and the Corporation Counsel report to 
the next regular meeting of Council as to whether this proposed 
development is a conditional use or not. 


MOVED by Aid. Massey, 

THAT the Urban Design Panel be invited to attend the next regular 
meeting of Council to give its views on Mr. Mah's proposed development. 


CARRIED UNANIMOUSLY. 


2. 


122-126 West Hastings Street 
Ralph and Henderson Blocks 


CARRIED UNANIMOUSLY. 


CARRIED UNANIMOUSLY. 


cont ' d 
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COMMITTEE OF THE WHOLE 

MOVED by Aid. Volrich, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY. 

MOVED by Aid. Linnell, 
SECONDED by Aid. Volrich, 

THAT the report of the Committee of the Whole be adopted. 


- CARRIED UNANIMOUSLY. 


BY-LAWS 

1. BY-LAW TO AMEND BY-LAW NO. 4018 
BEING THE TAX PREPAYfiENT BY-LAW 

MOVED by Aid. Bowers, 
SECONDED by Aid. Harcourt, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY. 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments , it was 

MOVED by Aid. Bowers, 
SECONDED by Aid. Harcourt, 

THAT the By-law be given second and third readings and the Mayor 
and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY. 

The By-law was deemed read accordingly. 


2. BY-LAW TO REGULATE THE USE AND OCCUPATION 

OF BUILDINGS USED AS DWELLINGS AND CONTAINING 
RENTED LIVING ACCOMMODATION 


MOVED by Aid. Harcourt, 
SECONDED by Aid. Bowers, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY. 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Bowers, 

THAT the By-law be given second and third readings and the Mayor 
and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY. 

The By-law was deemed read accordingly. 
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MOTIONS 


1. Closing of Lane North of 15th Avenue 

East of Prince Edward Street, Block 133, 
D.L. 264A - Mount Saint Joseph Hospital 

MOVED by Aid. Rankin, 
SECONDED by Aid. Volrich, 

THAT WHEREAS: 

1. The City of Vancouver is the owner of all the streets 
and lanes lying within the limits of the City of Vancouver; 

2. A portion of the lane dedicated by the deposit of plan 
2984, adjacent to Lots 13 to 18, Block 133, District Lot 
264A, Plan 2984, is surplus to the City's highway requirements 
by virtue of the fact that the land on both sides of the lane 
is required for an addition to Mount Saint Joseph Hospital; 

3. The Greater Vancouver Regional Hospital District is the 
registered owner of said Lots 13 to 18 on the south side of 
the lane and Mount St. Joseph's Hospital Society is the reg- 
istered owner of the property on the north side of the lane; 

4. The administrator of Mount St. Joseph's Hospital Society, 
in writing, has consented to the closed lane being added to 
the property owned by the Greater Vancouver Regional Hospital 
District ; 

THEREFORE BE IT RESOLVED THAT all that portion of lane ded- 
icated by the deposit of plan 2934 lying between the southerly 
production of the easterly limit of Lot "A", Block 133, District 
Lot 264A, Plan 6793 and the easterly limit of Block 134A, District 
Lot 264A, Plan 185. The same as shown outlined red on plan 
prepared by A. Burhoe, B.C.L.S., dated October 15th, 1973, 
and marginally numbered LF 6729, a print of which is hereunto 
annexed; be closed, stopped up and conveyed to the Greater 
Vancouver Regional Hospital District; and 

BE IT FURTHER RESOLVED THAT the closed lane be consolidated 
with said Lots 13 to 18 to form one parcel. 


- CARRIED UNANIMOUSLy. 

2. Allocation of Land for Highway Purposes 
(Various Knight Street Properties) 

MOVED by Aid. Rankin, 
SECONDED by Aid. Volrich, 

THAT WHEREAS the registered owners have conveyed to the 
City of Vancouver, for highway purposes, the following 
described lands: 

1. East 7 feet of Lot 29, Subdivision 1, Block 18, 
District Lots 391 and 392, Plan 1368 

(4329 Knight Street) 

2. West 7 feet of Lot 10, Block 7, District Lot 705, 
Plan 2571 

(4868 Knight Street) 

3. East 7 feet of Lot 28, Block 1 of Block 18, District 
Lots 391 and 392, Plan 1368 

(4339 Knight Street) 
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2. 


Allocation of Land for Highway Purposes 
(Various Knight Street Properties) (cont'd.) 


4. West 7 feet of Lot 6, Block 7, District Lot 705, Plan 2571 
(4840 Knight Street) 

5. East 7 feet of Lot 23 of Lot 1, Block 18, District Lots 
391 and 392, Plan 1368 

(4393 Knight Street) 

6. West 7 feet of Lot 9, Block 7, District Lot 705, Plan 2571 
(4854 Knight Street) 

7. West 7 feet of Lot 8, Block 7, District Lot 705, Plan 2571 
(4854 Knight Street) 

8. West 7 feet of Subdivision "C", Block 3 in part of Blocks 
1 and 3, District Lot 352, Plan 3754 

(4464 Knight Street) 

9. West 7 feet of Lot 3, Block 7, District Lot 705, Plan 2571 
(4818 Knight Street) 

10. West 7 feet of Lot 2, Block 2 of South part of Blocks 1 
and 3, District Lot 352, Plan 1909 

(4324 Knight Street) 

11. East 7 feet of Lot 18, except the West 10 feet, now lane. 
Block 4 of Block 5, District Lots 391 and 392, Plan 1956 

(4865 Knight Street) 

12. East 7 feet of Lot 23, except West 10 feet, (see filing 
45635), Block 4 of Block 5, District Lots 391 and 392, 
Plan 1956 

(4831 Knight Street) . 

AND WHEREAS it is deemed expedient and in the 
public interest to accept and allocate the said lands for 
highway purposes. 

BE IT THEREFORE RESOLVED that the above described 
lands so conveyed be, and the same are hereby accepted and all- 
ocated for highway purposes, and declared to form and constitute 
portions of highway. 


- CARRIED UNANIMOUSLY. 

3. Money By-laws to the Electorate: 
Majority 

At the last meeting of Council, Alderman Bowers submitted a 
motion, seconded by Alderman Pendakur, with respect to Money By-laws 
to the Electorate: Majority. 


cont ' d 
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IIOTIONS (cont'd.) 

3. Money By-laws to the Electorate: 

Majority (cont'd.) 

MOVED by Aid. Bowers, 
SECONDED by Aid. Pendakur, 

THAT WHEREAS the Provincial Government is proposing to amend the 
Municipal Act to require a simple majority vote of the electors for 
the passing of money by-laws; 

THEREFORE BE IT RESOLVED THAT this Council request the Government 
to make a similar change also in the Vancouver Charter. 

- CARRIED. 

(Alderman Volrich voted against the motion) 


ENQUIRIES AND OTHER MATTERS 


Alderman Linnell - enquired of statements made by the 

Closing of Jericho Lands Mayor at a Board of Trade luncheon 

with respect to the acquisition of 

Jericho. 

The Mayor was of the opinion that 
the Federal Cabinet will look with 
favour on the City's offer with 
respect to this property. 


Alderman Volrich - 

Special Meeting re Cancellation 

of Licenses, Downtown Eastside 

Area 


sought the guidance of Council in 
setting a date for this special 
Council meeting and it was agreed 
that November 22, 1973 at 9:30 a.m. 
was appropriate. 


NEW BUSINESS 

1. Ice Rinks 

The Mayor advised that the Park Board are seeking Council's in- 
struction with respect to the five ice rinks that received the assent 
of the electors in the October 24, 1973, election. 

MOVED by Aid. Linnell, 
SECONDED by Aid. Har court, 

THAT the Park Board be requested to report to Council on the steps 
required to plan and construct the five ice rinks as authorized by the 
electors on October 24, 1973. 

- CARRIED UNANIMOUSLY. 


The Council adjourned at approximately 9:05 p.m. 


The foregoing are Minutes of the Regular Council meeting of 
November 6, 1973, adopted on November 20, 1973. 


MAYOR 


DEPUTY Cl^pi^CLEI 
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WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 

RECOMVENDATIONS ; 

1. Britannia Community Centre, Streets and Lanes Closure 

The City Engineer reports as follows: 

"The assembly of the lands to create the site for Britannia 
Community Centre makes the streets and lanes within the site surplus to 
the City's highway requirements. The construction is to be completed in 
two phases. The easterly portion to commence immediately and the westerly 
portion later. Utility work is required in the westerly portion to serve 
the earlier development. The streets and lanes in the easterly portion can 
now be closed and subdivided with adjacent lands for the site. The streets 
and lanes in the westerly portion, although closed, will not be physically 
closed to traffic until they are required for utility work or construction 
work. As the development proceeds, the site is to be consolidated and sub- 
divided in a manner satisfactory to the Approving Officer and meeting the 
requirements of the Land Registry Act. 

I RECOMMEND that the following streets and lanes be closed, stopped 
up and title taken thereto or that they be conveyed to the School Board. The 
highways so closed, then be subdivided with the abutting lands . 

(a) The streets and lanes outlined red, blue, green, brown, purple 
and yellow on plan marginally numbered L 4-97. 

(b) The west 5 feet of Lots 9 to 16, Block 38, D.L. 264A established 
as lane. 

(c) The west 6 feet of Lots 1 to 3 and Lot 5, Block 28, D.L. 26^A 
established as lane. 

(d) The streets and lanes outlined red and green on plan marginally 
numbered LE 3922. 

(e) The east 10 feet of Lots 9 and 10, Block 26, D.L. 264A estab- 
lished as lane." 

Your Board RECOMMENDS that the foregoing be approved. 

2. Watermain Installation - 1973 Capital Budget 

The City Engineer reports as follows: 

"New developments along N. Kent Avenue, east of Elliott have over- 
loaded an old 2" water pipe with the result that these properties are 
deficient in supply. For this location, the permanent pipe size for 
domestic and fire supply is 12" diameter. 

Avenue From To Est. Cost 

N. Kent Ave. Elliott 500' E. of Elliott $12,000 

I RECOMMEND that the installation of a 12 inch water main on 
N. Kent Avenue, as mentioned above, be approved and that $12,000 be approp- 
riated for this work from the 1973 Capital Budget 'Provision for Short Notice 
Projects - Unallocated', Account No. 128/7902." 

Your Board RECOMMENDS that the foregoing be approved. 

3. Closure of Streets and Lanes for John Hendry Park, D.L. 19 5 » 
264A and 732 19th Avenue and Victoria Drive 

The City Engineer reports as follows: 

"John Hendry Park site includes lots whose titles are in the name 
of both the City of Vancouver and the Corporation of South Vancouver and the 
park contains streets and lanes which have not been closed. Portion of some 
of the lots are now highway and should be dedicated as such. It is desirous 
to consolidate all of the parcels in the park to make one parcel. 


Cont'd . . . 
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Clause 3 cont'd 

I RECOMMEND that all the portions of highway shown outlined brown, 
blue, green, purple, red, yellow and orange on plan marginally numbered LA 185 
be closed, stopped up, title taken thereto and then subdivided with the adjacent 
lands to create one parcel for the park site." 

Your Board RECOMMENDS that the foregoing be approved. 

4. Funds for Additional Construction Equipment 

The City Engineer reports as follows: 

"Due to the expanded sewers construction workload, a great deal 
of equipment is being rented for use on sewer projects. Much of 
this equipment is for specialized applications which do not justify 
City equipment ownership. However, some units are being rented vir- 
tually on a full-time basis, and rental costs for the project dura- 
tion exceed the purchase cost of a unit. If such units could be pur- 
chased immediately, direct savings to the City would result. 

We are recommending in this report that money be provided for 
the Immediate purchase of units now on rental or about to be rented 
from private firms, as outlined below. 

a ♦ Additional Back-Hoe Mounted Pavement Breaker 

The City presently owns one back-hoe mounted hydraulic pavement 
breaker, which is used for breaking out asphalt and concrete sur- 
faces for the purpose of sewer line construction. Arrangements 
have now been made for rental of a second breaker, at a rental 
cost of $800 per month, or a total of $14,400 for the 18-month 
period it is needed. A new machine is estimated to cost $10,000. 

Purchase rapidly would save $4,400. Under normal circumstances, 
delivery could take several months, during which time a machine 
would have to be rented. Tenders for machines available locally 
for immediate delivery would provide a machine within a reason- 
able time while maintaining a competitive purchasing approach. 

The Director of Finance advises that money is available from the 
Contingency Reserve Fund. 

The City Engineer RECOMMENDS that $10,000 be allocated from Con- 
tingency Reserve Fund for the purchase of a back-hoe mounted 
hydraulic pavement breaker. 

b. Compaction Equipment 

In order to restore street and sidewalk surfaces properly, 
without future settlements resulting in unsightly and hazardous 
conditions, material replaced in trenches must be compacted. The 
City of Vancouver owns three large walk-behind vibrating compac- 
tors for this purpose, and has another two on rental. The two 
on rental were to be returned this fall, but the present projects 
will add another 12 to 18 months rental. The rental cost to date 
is $3,150 each, and would increase to an estimated total of 
$11,600. The purchase price of these compactors is approximately 
$5,000 each. However, the supplier of the rental equipment will 
allow 85% of our rental costs to date to be used as part of the 
purchase payment. This makes the purchase cost of the two com- 
pactors on rental approximately $2,500 each plus rental cost to 
November 1, 1973. 
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Clause 4 cont'd 


Funds are available in the 1973 General Revenue Budget for a back- 
hoe mounted compactor ($6,350) but because of the many sewers construc- 
tion projects in progress, we do not have enough back-hoes for this 
use. We are proposing that the two walk-behind compactors now on rental 
be purchased instead of the hoe-mounted compactor. 

To avoid long term rentals in future, our 1974 and 1975 equipment 
requirements are now being reviewed in depth. Additional units may 
be requested in advance of the 1974 budget in subsequent Council re- 
ports. 

The City Engineer RECOMMENDS that the two Vibro-Max model ATN2000 
Compactors we have on rental from Walkem Machinery Ltd. be purchased 
at a total cost of $4,715 ($2,352.50 each plus 85% of the rental cost 
to November 1, 1973) plus 5% Provincial Sales Tax, instead of the back- 
hoe mounted compactor." 

Your Board RECOMMENDS the foregoing reoommendationsof the City 
Engineer be adopted. 

5. Sewer Outfall: Terminal Avenue-Pollution Control 
Branch; Appeal 

The City Engineer reports as follows: 

"The Provincial Government is establishing environmental control 
through the Pollution Control Branch by means of permits to discharge 
sewage effluent. These permits regulate the quantity and quality of 
effluent discharged from both public and private outfalls and may 
establish flow, measurement and sampling requirements which must be 
met by the permit holder. 

At the instruction of the Pollution Control Branch, the City 
forwarded an application on May 2, 1972, for a permit to cover the 
discharge from the Terminal Avenue storm drain outfall. At the time, 
this outfall was the outlet for major combined sewage overflow for 
about an eighth of the City and, as a result, was a significant 
pollution source in False Creek. On July 4, 1973, a permit was 
issued to the City for this facility, together with a letter of 
transmittal setting out the basis on which the permit was granted, 
and establishing monitoring and flow measurement requirements. 

Once issued and agreed to by the City, the permit conditions cannot 
be changed by the City. 

For some time prior to our application to the Pollution Control 
Branch for a permit, we had been evaluating with the Greater Vancouver 
Sewerage and Drainage District methods of reducing the pollution from 
this facility. We established design changes to be pursued when the 
CNR agreement in False Creek Flats was finalized. Since then, we have 
completed construction in the sewer system related to the Terminal 
Avenue storm drain which significantly changes the basis on which 
the i>ermlt was issued. Further changes will take place within the 
next few months, which will eliminate the major overflow into the 
Drain, and reduce the pollution load reaching False Creek. The permit 
letter of transmittal does not reflect these changes. 

Pollution Control Branch permits have a legal as well as techni- 
cal significance. With the advice of the Law Department, we concluded 
that an appeal should be lodged against the permit in order to ensure 
that the changed situation is reflected in the permit. The City's ob- 
jections in no way conflict with the Pollution Control Branch's objec- 
tive of improving the environment. 

The Pollution Control Board has now advised us that our appeal 
will be heard on November 15 in Victoria. The Deputy City Engineer 
and two members of his staff, plus a member of the Law Department, 
should attend to present the City's case. 


CONT'D. 
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Clause ^ cont'd 


The City Engineer RECOMMENDS Coiincil authorize the attendance 
of the above officials at the appeal hearing." 


lour Board RECOMMENDS the foregoing recommendation of the 
City Engineer be approved. 
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SOCIAL SERVICE & HEALTH MATTERS 

RECOMMENDATION 

1. Health Department: 
Reorganization 

The Medical Health Officer, together with the Administrative 
Analyst, has reviewed the present organization of the Health 
Department and recommends the following changes: 

(i) That the Director of the Environmental Health Division 
and the City Analyst report as Division Heads directly 
to the Medical Health Officer. 

(ii) That the Senior Speech Therapist, Senior Nutritionist 
and Public Health Educator, report to the Director of 
Clinical Services. 

(iii) That the Director of Environmental Health undertake 

the supervision of the Community Care Facilities program. 

(iv) That the Assistant Medical Health Officer of the East 
Unit make daily visits to the Vancouver General Hospital, 
Isolation Wing, to authorize retention or release of 
patients suffering from communicable diseases. 

Both the City Medical Health Officer and the Director of 
Clinical Services will be available for consultation and advice 
when required by the Assistant Medical Health Officer on items 
concerning this specialized communicable disease control program. 

In the absence of the Medical Health Officer in case of vacations, 
sickness, or other authorized purpose, it is recommended that 
the Director of Clinical Services be named Deputy Medical Health 
Officer. 

Attached to this report are two charts: 

Chart 'A' - Outlining the present organization. 

Chart 'B' - The organization of the Department 

after adoption of the changes recomm- 
ended by this report. 

Your Board RECOMMENDS approval of the organizational changes 
outlined above for the Health Department and the organization as 
shown on Chart 'B ' . 


FOR CCUriCil ACTICN SEE PAGE{S)...^j6i^ 
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HARBOURS & PARKS MATTERS 


RECOmENDATION: 

1. Protection of City Beaches from Oil Spills in the 

Harbour 


The City Engineer reports as follows: 

In recent weeks, there have been two oil spills in the 
harbour which have resulted in oil reaching the City beaches. In 
both cases, City personnel were at a disadvantage in that there 
was no established channel of communication with the Federal Agencies 
responsible for oil spill clean-ups and there were no emergency 
stock piles of material available for immediate use by the City or 
Parks Board. 

This report analyses the clean-up operation of the two 
oil spills and recommends the establishment of a beach protection 
plan which will provide Parks Board and Engineering forces with 
information, procedures and materials immediately an oil spill is 
reported. 

The City Engineer reports as follows: 

History 

"The Ministry of Transport personnel are informed of oil 
spills when they are discovered and take action immediately to 
attempt to contain the oil by booms and other devices before it 
reaches the shores. However, in the two recent spills, the Federal 
Agencies were not able to contain the oil and took the position 
that actual protection of the beaches was the responsibility of the 
local governments because the Federal authority has no forces of 
its own. It does, however, hire private clean-up firms for the 
containment work and could make arrangements with these firms for 
beach protection as well. 

Without previous experience on handling such emergencies, 
no reserve of oil-absorbing materials such as peat and straw and 
only a few hours to make preparation before the oil was actually 
at the beaches, the City was at a disadvantage during the recent 
oil-spills. 

The Municipality of Surrey was forced to fight oil on 
its beaches in recent years. 

It is apparent that "Vancouver and its neighbouring 
municipalities cannot assxirae that clean-up efforts by the Ministry 
of Transport and other senior government agencies can be sufficient 
to keep the local beaches free of oil, nor can they assume that, 
when the oil reaches the beaches, the Federal agencies will be b 
able to muster the manpower, equipment and materials to prevent the 
beaches becoming oil-soaked. Some improvements in the present 
arrangements with the Federal Authorities is necessary. 

Proposed Protection Plan 

If the local beaches are to receive the best possible 
attention in order to keep the damage by oil to a minimiom, a beach 
protection plan should be developed which will provide an emergency 
supply of material and an operational procedure which assures quick 
action. It is necessary to have close liaison with the Ministry 
of Transport who can advise the designated City officials of oil 
spills as soon as the spill has been reported and provide other 
information such as location of spill, direction of oil movement 
and most likely beach area to be endangered. 

The following steps would be required in order to prepare 

the plan: 

Cont'd . . . 
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1. The local office of the Ministry of Transport be 
requested to delegate personnel to meet vdth the 
City Engineering Department and Parks Board personnel 
to plan operational procedures to protect City beaches. 

Such a plan would in no way relieve the Ministry of 
Transport of its responsibility, but, would provide a 
land operation under its direction to supplement the 
existing marine operation. All costs for stored material 
and cleaning operations should be charged to the Federal 
Government which can recover them from the persons 
causing the spill. Alternately, the Federal Government 
can make arrangements with private clean-up firms to do 
shore clean-up. 

(City Council may wish to invite other municipalities 
to these meetings and expand the scope of the plan to 
include all beaches in Burrard Inlet). 

2. The latest proven methods and materials to protect 
beaches from oil should be researched and incorporated 
in the approved procedure. 

3. The need for emergency stockpiles of materials and 
tools should be discussed at the meetings and the number, 
locations and estimate of the cost of such stockpiles 
should be determined. 

4. When the above information has been obtained and a 
protection plan prepared, a report containing all the 
information would be submitted to Council for its 
approval . 

I RECOMMEND that the above steps to produce a Beach 
Protection Plan be approved." 

Your Board RECOMMENDS the foregoing report of the City 
Engineer be adopted. 


FOR COL'MCiL ACTIOM SEE PAGE(S) .^.4^-^ 
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RECOMMENDATION 

1. Amendments to By-laws to Transfer some 
Powers of the Technical Planning Board 
to the Director of Planning 


The Director of Planning and Civic Development, in his capacity as 
Chairman of the Technical Planning Board, reports as follows: 

"The Technical Planning Board has recently reviewed its role as 
set out in By-law No. 3497 of the City of Vancouver, and 
concluded that it would be preferable if the Board no longer 
had to deal with Conditional Uses. It also concluded that 
approval of Conditional Use development permit applications 
and relaxation should be assumed by the Director of Planning 
on the basis of recommendations to him from the Development 
Permit Committee. The Board considers that this will enable 
it to deal more adequately with its other responsibilities 
as set out in By-law No. 3497, and will also simplify the 
process of dealing with development permit applications. 

At the present time all amendments to the Zoning and 
Development By-law are recommended to Council by the Technical 
Planning Board. It is proposed that the Director of Planning 
and Civic Development should be responsible for recommending 
to Council on rezoning applications and that it should be in 
his discretion to refer such amendments to the Technical 
Planning Board. 

The Technical Planning Board, on October 19th, unanimously 
adopted the following resolution: 


'THAT IT BE RECOMflENDED to City Council that By-law 
No. 3575 being the Technical Planning Board By-law, 
By-law No. 3844 being the Board of Variance By-law, 
and By-law No. 4722 being the Urban Design Panel 
By-law, and such other by-laws as may be affected, 
be amended to reflect the following changes: 

(a) (1) That the power to approve or disapprove 


conditional uses shall be vested in the 
Director of Planning after having received 
advice from the Development Permit 
Committee ; 

(2) Such committee shall be composed of repre- 
sentatives of the Department of Permits and 
Licenses, the Engineering Department, the 
Health Department and the Planning and Civic 
Development Department; 

(3) The Chairman of the Committee shall be the 
Director of Planning and Civic Development 
or his nominee. 

(b) THAT the powers to relax the Zoning and Development 
By-law and to deal with amendments or revisions 
thereto, now possessed by the Technical Planning 
Board, be transferred to the Director of Planning 
and Civic Development. 

(c) THAT the Corporation Counsel be instructed to obtain 
an amendment to the Vancouver Charter to provide that 
the appellate jurisdiction of the Board be transferred 
to the Director of Planning and Civic Development. ' 

The Technical Planning Board is presently reviewing its role 
under By-law No. 3497 as a coordinating and advisory Board in 
the formulation of advice to Council on overall plans and 
policies for the City. This will be the subject of a further 
report to City Council." 

Your Board fully endorse the recommendation of the Technical Planning 
Board and note that a Council decision is required on this report 
before the report on Development Permit Applications can be completed. 


BUILDING AND PLANNING MATTERS 
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2. Director of Planning: 
Consultant Services 

The Director of Planning and Civic Development reports as follows: 

"Since coming to Vancouver to take up the position of Director 
of Planning and Civic Development, I have already found that 
the Department lacks a number of basic skills, which I believe 
are essential to the ongoing work of the Department, urban 
design, communication and management among them. Similarly, I 
find that the Department would benefit by exposure to some of 
the imaginative professional resources in Vancouver, particularly 
bearing in mind the need to be creative in such things as the 
Downtown Zoning Review and the City outside the core. 

I anticipate that it will be several months before I can report 
on needed restructuring and staffing of the Department but, in 
the interim period, I must have the authority to call in experts 
on a consultant basis in order to take care of these areas of 
need and, at the same time, to work on the overall restructuring. 

I would therefore like to have available to me an amount of money 
which will enable me to call in consultants where necessary and 
where available to assist in the work of the Planning Department. 
I estimate that the amount of money required to take care of the 
above proposal will be approximately $10,000. 

There are certain allocated funds in the 197 3 Budget for Consult- 
ant Services - Civic Development Division which it is not antici- 
pated will be spent this year; it is therefore suggested that 
$3,000 be allocated from this source for the balance of 1973; 
that $4,000 be provided from 197 3 Contingency Reserve and that 
$3,000 be approved for 1974 in advance of the 1974 Revenue Budget. 
The Director of Finance states that these budget arrangements can 
be made. 

I therefore RECOMMEND that the sum of $3,000 be transferred from 
the 1973 budget for Consultant Services - Civic Development Div- 
ision, that $4,000 be provided from Contingency Reserve (1973), 
and that $3,000 be approved for 1974 in advance of the 1974 
Revenue Budget, for an account entitled "Consultant Services - 
General"; and that the total sum of $10,0 00 be available at the 
discretion of the Director of Planning and Civic Development for 
the employment of consultants to assist in those areas of the 
Planning Department which are presently lacking and to work on 
the necessary reorganization of the Department." 

Your Board RECOMMENDS that the recommendation of the Director of 
Planning and Civic Development be adopted. 
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3. Strathcona Rehabilitation Project: 
MacLean Park Adventure Playground 

The Director of Planning and Civic Development reports as follows: 

"On December 5th, 1972, Council approved a recommendation of the 
Strathcona Rehabilitation Coimnittee to allocate a total of 
$20,000 from the contingency fund of the Strathcona Project to 
pay for materials for a playground being constructed with an LIP 
grant adjacent to the MacLean Park Housing Project. The City's 
share of this $20,000 is $5,000, which was provided from 
Redevelopment Funds. 

The project was administered by the B.C. Housing Management Com- 
mission, who have reported that there has been an overrun on the 
cost of the materials of $1,981. 

This matter has been discussed by the Strathcona Rehabilitation 
Committee, and the Provincial and Federal representatives have 
approved the expenditure of this amount from the contingency 
funds. The Strathcona Property Owners & Tenants Association has 
approved it on condition that any other surplus funds be used for 
continuing rehabilitation in the Strathcona area. (It is esti- 
mated that the uncommitted balance of the funds will amount to 
approximately $1,820,000, and a report on the expenditure of this 
will be forthcoming from the SRC.) 

It is therefore RECOMMENDED that: 

Council approve the expenditure of $1,981, being the 
overrun and cost of materials for the MacLean Park 
Adventure Playground and provide an appropriation of 
$495 from Redevelopment Funds for the City's share." 

Your Board RECOMMENDS that the recommendation of the Director of 
Planning and Civic Development be approved. 
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LICENSES AND CLAIMS MATTERS 


A" 5 


RECO.\D!ENDATION 

1, Shops Closing By-law Enforcement: 
Letter from Olympic Sports Ltd. 

The Chief License Inspector reports as follows: 

"In 19$1 the License Office had two inspectors attached to its staff to 
check retail stores for violations of the Closing By-law and to give 
warnings and lay charges if required. In 19^ the License Office by 
resolution of Council ceased "Uiis function and the enforcement of this 
By-law was assumed by the Vancouver Police Department. 

Our office has, however, continued to be the information centre for 
enquiries re this by-law and we receive many calls each week when we 
inform store owners and citizens of the hours of operation for the various 
retail establishments. 

On September 11, 1973, I received a telephone call from the City Prosecutor's 
Office pointing out that Olympic Sports Ltd. of 1219 West Georgia Street 
was advertising being open on Vfednesday, September 12, and on Sunday, 
September l6. I called the next day at Olympic Sports Ltd. and gave the 
manager a copy of the by-law. I told him I did not enforce the provisions 
of the by-law, but that I wanted to be sure he was aware of them. I 
further stated that our office did not enforce the Lord's Day Act concerning 
Sunday operation. 

Generally speaking the Shops dosing By-law requires retail stores, with 
scgne exceptions such as book stores, corner stores, drug stores, record 
stores, etc., to close at 6:00 P.M. on Monday, Tuesday, Wednesday and 
Saturday and 9:00 P.M. on Thursday and Friday. 

I have made evening checks recently and in my opinion some shops are 
operating in violation of the Closing By-law. 

I would recoraraend that the whole matter of store closing hoiirs be referred 
to the Standing Committee on Finance and Administration." 

Your Board RECOMMENDS the foregoing recommendation of 
the Chief License Inspector be approved. 
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FINANCE MTTERS 


RECOMMENDATION 


A-7 


1 . Interest on Prepayment of Taxes 

Your Board has received the following report from the Director of Finance 

"Under authority of Section 412 of the Vancouver Charter City Council 
has the power to determine by bylaw the interest rate to be paid on prepayment of 
taxes and also to determine the applicable terms and conditions. 

The applicable bylaw is No. 4018, as amended. When necessary, Council, 
on the advice of the Director of Finance, determines the interest rate that shall 
be paid and passes the necessary amending bylaw. 

The current rate of interest is S% and interest is to be paid on tax 
prepayments received between November 1, 1973 and March 31, 1974, from the date 
of prepayment to June 30, 1974, the approximate date when taxes are payable with- 
out penalty. 

The larger commercial and industrial concerns are unlikely to be 
attracted by any economic (from the City's point of view) interest rate the City 
will pay. The primary attraction is for the smaller taxpayers, particularly those 
who prefer to make regular instalment payments. 

The City's current borrowing rate, i.e., the prime rate, is 9%. There 
is no reason to believe that the prime rate will be significantly lowered within 
the next six months. Considering the clerical cost of handling small prepayments, 
it would be economic for the City to pay 7% on tax prepayments commencing November 

1, 1973. 

I have taken the liberty of requesting the Corporation Counsel to prepare 
the necessary amending bylaw and it is submitted to Council concurrently with this 
report. 

I thpreforp rpcommsnd 

That Council approve the recommendation increasing the interest 
rate payable by the City on tax prepayinents from 5% to 7% and amend by-law 
No. 4018 accordingly, effective November 1, 1973. " 

Your Board recommends that the above recommendation of the Director of 
Finance be adopted. 

2. Welfare and Rehabilitation Department 
Office Equipment for Approved Staff 

The Director of Welfare and Rehabilitation reports as 

follows: 

"On May 29, 1973, City Council adopted a clause of a report 
of its Standing Committee on Social Services which authorized 
an increase in the number of established positions by 32|. 
The original report made note of the fact that, because 
furniture and equipment costs could not bo accurately deter- 
mined at the time, any additional equipment required would bo 
requested in a subsequent report. 

Similarly, on March 27, 1973, City Council adopted a recommend- 
ation authorizing additional clerical staff in the new North 
District Office and the Robson Street sub-office, and as in 
the previous report noted above, no funds were requested for 
essential office equipment. 
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Clause #2 continued : 

The staff in need of office equipment to properly perform 
their assigned duties are: 

1 Accounting Clerk II - Accounting Branch 

1 Telephone Operator Typist - North District Office 

1 Information Clerk - North District Office 

1 Telephone Operator Typist - Robson Street Sub-Office 

The equipment requirements are one calculator and three 
electric typewriters, at an estimated cost of $1,700.00, 

Provision of Funds 

The Comptroller of Accounts advises that the funds required, 
estimated at $1,700.00 are not available in the department's 
1973 budget but are available from Contingency Reserve," 

Your Board RECOMMENDS that the foregoing request of 
the Director of Welfare and Rehabilitation be approved, and 
funds in the amount of $1,700.00 be provided from Contingency 
Res erve , 

3, Staff Changes in the 

Sewers Operations Branch 

The City Engineer reports as follows: 

"In 1971, Council authorized a substantial increase in sewer works 
to be constructed by the City. To a large extent, the Increases were 
intended to reduce pollution in waters around Vancouver, and to comply 
with new provincial pollution control regulations. This construction 
program is now in full swing, and deadlines for reconstruction in the 
West End, downtown, and False Creek Flats east of Main are being met. 

After Council authorized the expanded program, several steps were 
taken to ensure the program could be carried out. Our outside forces 
in the Sewers Operations Branch were increased (now 220 compared to 
our previous level of 140) ; an additional three construction crews were 
formed and outfitted (now 6 crews, compared to our previous level of 3); 
arrangements were made to rent from outside sources a substantially 
Increased volume of equipment (now about $600,000 per year, compared 
to less than $100,000 in 1971 when less specialized equipment was re- 
quired and crews were largely equipped with City-owned trucks and equip- 
ment). All these actions result directly from Council's provision of 
capital funds. Additional staff changes in the Sewers Operations Branch 
are now required, but because they involve foremen and inside union 
staff. Council's authority is required even though the costs are charged 
to capital accounts. 

By providing capital funds. Council has provided the funds for 
temporary foreman positions which are charged directly to the capital 
works in progress. With Board approval, three additional construction 
crew foremen and an additional general foreman position have been 
established on this temporary basis, and a rented car has been provided 
for the general foreman. These positions should now be made permanent, 
and authorization to purchase an additional car and radio granted, since 
work is expected to continue nt this level in the foreseeable future. 

As part of the present contract agreement with the Foremen's Associa- 
tion, all foreman positions are being reviewed by the Director of Per- 
sonnel, and classification changes may be forthcoming. Such changes 
would, of course, also apply to these positions. However, at present 
rates, the cost of the four foreman positions is about $59,500 per 
year. This cost is distributed totally to capital appropriations and 
no additional funds need to be provided in the revenue budget. 
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Clause #3 continued : 

The additional car and radio required should be ordered as soon as 
possible to avoid excessive rental costs; the purchase price is esti- 
mated at $4,200. This amount would have to be provided from Contingency 
Reserve. 

As might be anticipated, the substantially enlarged program has 
generated a major increase in clerical work. Our present staff of 
four clerks is not able to continue our normal costing and record keep- 
ing procedures as well as maintain the increased volume of payrolls 
and invoice handling. This has placed an additional clerical burden 
on outside staff, who should not be doing the clerical work now required 
of them. In keeping with the doubling of the number of construction 
jobs in progress at any time, and the nearly 60% increase in labour 
force, an increase of two clerks is required. The cost estimates for 
these positions given below are based on the Clerk III level, with a 
yij-hour working day, in keeping with other clerks in the Branch. 
However, the positions are subject to review by the Director of Per- 
sonnel, and classifications will be reported on to the Board of Ad- 
ministration. 

These two clerical positions will cost about $19,500 per year at 
present rates. Provision must also be made for holiday relief - about 
$l,200/year. These costs would be totally distributed to capital app- 
ropriations. An additional $1,000 for office equipment, etc., must 
also be provided. 

The distribution of these costs to our capital program would be 
made through our normal accounting distribution. The increases noted 
above would increase the cost of each sewers capital job by less than 


Staff requirements in the design branch were also reviewed at the 
time the expanded program was authorized, and additional design staff 
was approved. We advised that we would report further on design staff 
requirements when the program workload had stabilized. Further increases 
will be required to keep up to date and carry out major pollution and 
design studies in this rapidly changing field. However, we will not be 
able to report completely on this until the requirements resulting from 
the Pollution Control Branch Public Inquiry into Discharges Originating 
from Municipalities are available. When these requirements are made 
public, a report covering design branch staff will be foirwarded to 
Council. 

Summary of Changes and Recommendation 

Four temporary foreman positions in the Sewers Operations Branch 
will be required for the foreseeable future, and should be made per- 
manent. Two additional clerical positions should be provided for pro- 
cessing payrolls and billings, and maintaining costing and construction 
records. A City car and radio and office facilities are also required. 
If approved, costs will be distributed as tabulated below. 


1%. 


Change 


Costs 


3 - Foreman II positions 


Temporary to 
permanent 


$45,000 per year 
charged directly to 
capitnl a|ipropr]f)t linis 


1 - Foreman III position 


'J'emporary to 
permanent 


$14,500 per year 
distributed to 
capital accounts 


2 - 


Clerical positions 


Additional 


$19,500 per year 
distributed to 
capital accounts 


cent 
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Clause continued: 


Car, radio, desks, etc. 


$5,200 initial cost 
provided from 
Contingency Reserve 


Vacation relief 


$1,200 per year 
distributed to 
capital accounts 


This has been discussed with the Municipal and Regional Employees ' 
Union and the City of Vancouver Foremen's Association, who concur. 

The Director of Finance advises that Contingency Reserve funds can 
be provided as outlined above. 

The City Engineer RECOMMENDS that the foregoing changes be approved." 

Your Board RECOMMENDS the foregoing recommendation of the 
City Engineer be approved. 

4. Additional Staff: Revenue and 

Treasury Division, Finance Department 

Your Board has received the following report from the Director of 

Finance: 


"The City Treasurer/Tax Collector is presently reviewing the 
staff organization of the Revenue and Treasury Division of 
the Finance Department. This review is being carried out in 
anticipation of the change-over to the twice-yearly tax 
billing, and in view of the fact that such a review has not 
taken place for several years. Further reports will be 
forthcoming regarding the Collections Branch of the Division 
and the Divisional Management structure. Since a new highly 
computerized system is required for the twice-yearly tax billing, 
it is essential that the division be properly staffed and the 
work be completely up-to-date when the change-over is made. 
(Anticipated November 1974) 

The first report is requesting the addition of two staff, one 
temporary Clerk in the office, and one permanent Cashier as 
explained in Sections (A) and (B) as follows: 

A. Tax Office 

Considerable and undesirable back-logs of work are being exper- 
ienced in the Tax Office of the Revenue and Treasury Division. 
These back-logs have resulted because of the following: 

(a) the back-log situation resulting from the 1972 
strike carried over into the 1973 work schedule; 

(b) extended illness {3h months) of the senior tax clerk 
(Clerk V); 

(c) delay experienced in obtaining replacement for a 
vacant Clerk III position; 

(d) increased demand for the services of the tax clerk 
who performs cashier-relief functions; and 

(e) a generally increasing work-load in attempting to 
provide an acceptable level of service to the public. 
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Clause ■?4 continued: 

It is estimated that five months of temporary help at the Clerk 1 
level is required to eliminate existing back-logs and to achieve 
and maintain a current position of the work loads and schedules 
prior to the commencement of the 1974 tax year work schedules. 
The temporary help would be employed to relieve the Clerk Ill's 
of some of their day-to-day duties, e.g., mail opening, routine 
telephone enquiries, posting of tax payments and tax certificates, 
in order that their experience and time may be concentrated on 
those areas requiring their ability and experience. 

The estimated costs for 1973 will be as follows: 


This expense was not provided for in the 1973 Departmental Budget; 
the Comptroller of Accounts advises that the additional funds 
would be provided from Contingency Reserve. 

Provision for the other three months of temporary help in 1974 
(estimated at $1,440) will be made in the 1974 Departmental 
Budget. 

B. Cashier 

A requirement for an additional permanent position of Cashier II 
exists in the Revenue and Treasury Division of the Finance 
Department commencing January 1, 1974. This requirements has been 
precipitated by: 

(a) the Permits and Licenses Department has, under an 
agreement with the Director of Finance, been 
providing a relief cashier in the East Wing for 
lunch hours, rest periods and when cash receipts 
are being balanced; this arrangement has consumed 
approximately 50% of the incumbent Clerk II's 
time; because of increased complexity and volume 
of work involved in maintaining the Projecting 

Sign Fee Accounts Receivable assigned to the Clerk II 
position it will not be possible for the Permits and 
License Department to provide a relief cashier after 
December 31, 1973; and 

(b) although there is provision for two of the clerical 
staff of the Tax and Water Rates Offices to be 


trained and paid to act as relief cashiers during 
vacation, illness, and rush periods it has not been 
possible to obtain volunteers for this function; 
only one clerk (a Clerk III in the Tax Office) has 
been available during 1973 and he has requested to 
be relieved of the function prior to January 1, 1974. 


At present the following permanent full-time cashier positions are 
provided for the Revenue and Treasury Division: 

(a) Cashier III - acts as head cashier, performs cash 
balancing duties and relieves the Cashier II in the 
main City Hal 1 ; and 

(b) 2 Cashier II - One is located in the main City Hall and 
one in the East Wing. 


1 Clerk I - 2 months @ $436 
Fringe benefits 


Total 


$872.00 
88.00 

$960.00 


con t 'd 
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The day-to-day relief cashiers are provided through the Cashier III 
and through the Clerk II assigned by the Permits and License 
Department and at times by the trained Clerk III from the Tax 
Office. 

The present arrangement has not been completely satisfactory and 
it is apparent that an increase in the number of permanent cashier 
positions is required. Moreover the following advantages will 
accrue: 

(a) there will be less disruption to the flow of 
clerical work in the Tax Office; 

(b) a greater degree of flexibility will exist in 
the employment of cashiers and the controlling 
of cash receipts; and 

(c) the need for temporary help cashiers will be 
reduced. (Estimated $1,500) 

The estimated additional costs will be approximately: 


1974 Maximum 

(1973 Rates) Annual Costs 

Cashier II $ 7,260 $8,640 

Fringe Benefits 12%% 908 1,080 

$ 8,168 $9,720 

Less 

1 Clerical differential 

(3 $21.00 each per month $ 252 $ 252 

Temporary Help 1,500 1,500 

Total $ 6,416 $7,968 


No additional furniture or office equipment is required. 

The Director of Personnel Services has reviewed the duties and 
responsibilities of the positions and recommends the following 
classifications : 

Incumbent Proposed Classification Effective Date 

One new permanent position Cashier II 

Pay Grade 15 ($605-720) January 1, 1974 

One temporary position Clerk I 

5 months Pay Grade 7 ($436-503) November 1, 1973 


Recommended that: 

(i) A temporary Clerk I be established in the Revenue and Treasury 
Division of the Finance Department for a 5-month period 
commencing November 1, 1973. 

(ii) One permanent position of a Cashier II be established in the 
Revenue and Treasury Division of the Finance Department effective 
January 1 , 1974. 

(iii) The Report of the Director of Personnel Services on classification 
be approved. 

(iv) The additional funds required in 1973 estimated at $960 be 
provided from Contingency Reserve for the Clerk I position." 


Your Board RECOMMENDS the I'oregoing I'ecommendatious of the Director 
of Finance be approved , 
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CONSIDERATION 

5, Grant of $10,000 from the Vancouver Foundation 
to the Vancouver City Archives for Project 
Entitled "Conserving Vancouver's Cultural and 
Educational Heritage". 


The City Clerk reports as follows: 

"The City Archivist has inTormed me that by letter 
dated the 26th of September 1973, Mr. G. Peter Kaye, 
the Executive Director of the Vancouver Foundation, 
stated as follows: 

'Your letter and brief dated August 7th 
requesting support from the Vancouver 
Foundation for your program for "Conserving 
Vancouver's Cultural and Educational Heritage" 
were considered by our Cultural Committee 
at a recent Meeting. 

We are prepared to provide a grant of 
$10,000 for one year to enable you to 
proceed with the restoration and preserva- 
tion of old manuscripts and relics that 
have been handed over to your collection. 

Our cheque in favour of the City of Vancouver 
Archives is enclosed, for which we would 
like an acknowledgment.' 

The City Archivist also reports that these funds will 
be expended in accordance with proper financial and 
audit procedures of the City of Vancouver. And, it 
will allow the City Archives to retain the services 
of a specially trained individual for the period of 
one year to begin the process of de-acidification, 
sizing and lamination, and general paper repair of 
the very early records of the City. The objectives 
of the program as stated to the Vancouver Foundation 
were as follows: 

'1. The stained, tattered, broken and torn 
condition of some items in the archival 
collection makes it impossible to put 
some very interesting and very valuable 
items on display . This project would 
enable the Vancouver City Archives to 
display more of the items in its collec- 
tions to the general public . A larger 
variety of material would make school 
tours more interesting for students. 

2. Some historical and educational materials 
and papers have to be 'closed' to the 
public, because of their extremely fragile 
condition. This project would again 
make this material available for 
research purposes . 


3. A large number of items in the Collection 
are already in an extremely critical 
state and must be dealt with very soon 
in order to preserve and conserve 
material of vital interest to future 
generations in the Greater Vancouver area. 


cont 'd . 
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This request would enable the Vancouver 
City Archives to deal with the most 
critical problems in order of priority, 
by the establishment of a paper conserva- 
tion program. ' 

It is requested the Co\incil extend appreciation to the 
Vancouver Foundation on behalf of the City of Vancouver for 
their support of the City Archives program for 'Conserving 
Vancouver's Cultural and Educational Heritage."' 


YOUR BOARD submits the foregoing for the CONSIDERATION of City 
Council . 


FOR CO'J:^CiL kaiOn see PAGE(S)..^i£. 
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PERSONNEL MATTERS 


RECOMMENDATION 



1. Leave of Absence Without Pay: 
Mr. Gordon Anderson, 

Vancouver Fire Fighters' Union, Local 18 


The Director of Personnel Services reports as follows: 

"On November 7th, 1972, City Council adopted the recommendation 
of the Board of Administration which granted leave of absence 
without pay to Mr. Gordon R. Anderson for a term of one year, 
effective January 1st, 1973, for the purpose of conducting union 
business with the Vancouver Fire Fighter's Union on a full-time 
basis . 


I have again received a request from the Vancouver Fire Fighter's 
Union that Mr. Anderson be granted leave of absence without pay 
for another one year period effective January 1st, 1974. 

This request from the Fire Fighter's Union coincides with the 
City's policy of granting leave of absence without pay to Union 
members on a year to year basis. 

As the Fire Chief concurs with this request, I recommend that 
Mr. Gordon R. Anderson be granted leave of absence without pay 
for one year effective January 1st, 1974." 

YOUR BOARD RECOMMENDS that the foregoing recommendation of 

the Director of Personnel Services be 
adopted . 


2. Closing of Civic Offices: 
December 24, 1973 


The Director of Personnel Services reports as follows: 

"In past years, it has been the practice to close Civic Offices 
and Yards to the public at noon on the last working day before 
Christmas, all employees being required to vacate such buildings 
and yards not later than 3:30 p.m. 

I recommend that, in accordance with past procedure, the Civic 
Offices and Yards under the control of the Council be closed to 
the public at noon on Monday, December 24th, 1973 and that all 
employees concerned be required to be out of the buildings and 
yards at no later than 3:30 p.m. Arrangements for those 
employees who perform a service , Such as garbage collection, bridge 
tenders, etc., and for those employees on other than day shift, 
will be made department al ly . 

This is an arrangement peculiar to December 24th, and is not in 
the nature of a statutory holiday." 

YOUR BOARD RECOMMENDS that the foregoing recommendation of 

the Director of Personnel Services be 
adopted . 
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3. Safety Training for Engineering 
Department Outside Workers 


The City Engineer reports as follows: 

"The City's Safety Officer has advised the Engineering Department 
of a proposal to provide safety training for outside workers. This 
training is in keeping with the safety policy and program approved 
earlier this year by Council. It will involve approximately one-half 
an hour of training time for every outside worker before the end of 
the year. The training per worker is expected to rise to one hour 
in 1974. 

The cost of this training will be approximately $3,000 in 1973. 
Funds for this purpose should be provided from Contingency Reserve. 
The Director of Finance advises that funds are available in Contin- 
gency Reserve for this purpose. 

1 RECOMMEND that Council authorize the expenditure of $3,000 
from Contingency Reserve for safety training of Engineering outside 
workers in 1973." 

Your Board RECOMMENDS the foregoing recommendation of the 
City Engineer be approved. 


4. Attendance at Second National Conference "New 

Systems in Law Enforcement and Criminal Justice" 

Chicago - November 7th & 8th, 1973 

Mr. D. Mead, Systems Analyst 


The Co-ordinator of Data RrocGSsing £ Systems reports: 

"The Attorney-General has decided to send a team of teclTm.cal 
representatives to the above conference which is sponsored by 
New York University. He l^s invited Mr. D. H. Mead, Systems 
Analyst, to join the group at the Province's expense. The only 
cost to the City would be for his time ( 3 days) . 

Mr. Mead is currently involved in studies relating to Computer 
applications in the Courts. While he is in the mid-west, there 
would be an advantage for him to visit Kansas City where sig- 
nificant work is being done in providing an integrated approach 
to local criminal justice information needs. One day will be 
sufficient. The estinated cost to the City would be $86.25 plus 
one day leave with pay. The Ccmptroller of Accounts advises 
that funds are available in A/C No. 7090/929, Travel Expenses 
Staff Officials. 


I RECOMMEND that Mr. D. H. Mead, Systems Analyst, 

(a) Be granted 3 days leave with pay in order to travel to 
Chicago Nov. 7th 8 8th at the expense of the Province. 

(b) Be granted leave with pay and authorized to travel to 

Kansas City on Nov. 9th at an estimated cost of $86.25." 

Your Board RECOMMENDS the foregoing recommendations 
of the Coordinator of Data Processing & Systems be approved. 


FOR CC'J?iC!L kQVm SEE PAGE(S) 
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PROPERTY MATTERS 

RECOMMENDATIONS 

1. Acquisition For Knight Street Widening 
25th Avenue to 33rd Avenue 


The Suptervisor of Property & Insurance reports as follows:- 

"The widening and improvement of Knight Street between 25th and 
33rd Avenues, along with the installation of perroauient pavement 
throughout to 57th Avenue, is to proceed under the 1974 Paving 
Programme. In order to complete the required 80 ft. road 
allowance, it is necessary to acquire a 7 ft. widening strip 
from the remaining privately-owned properties in the section 
between 25th and 33rd Avenues, 

Following negotiations, the owners of the properties listed 
hereunder have agreed to convey the required widening strips 
on the terms indicated. 

(A) Lot 29 of Sub. 1, Block 18, D.L. 391 & 392 
4329 Knight Street 

1. Loss of land (E 7 ft.) 231 sq. ft. $ 462. OO 

2. City Engineer to repair axid make good 
any damage to lawn adjaicent to new front 
property line at no cost to owner. 

(B) Lot 23 of Lot 1, Block 18, D.L. 391/392 
4393 Knight Street 

1. Loss of land (E 7 ft.) 269.5 sq. ft. $ 539. OO 

2. Loss of shrubs $ 25.00 

3. Fence to be relocated at the new property 
line and any small plants to be replanted 

inside fence. Estimated cost $ 370.00 

4. City Engineer to repair and make good any 
damage to lawn at no cost to the owner. 

(C) Lot 18 exc. the West 10 ft., now lane. Block 
4 of Block 5, D.L. 391 & 392 

4865 Knight Street 

1. Loss of land (E 7 ft.) 231 sq. ft. $ 462.00 

2. Loss of shrubs $ 25.00 

3. City to replace cut stone wall and 
concrete grade steps and walk at new 
property line and repair and make good 
any damage to lawn at no cost to the 

owner. Estimated cost: $1,050.00 

(D) Lot 23 Except the West 7 ft,. Block 4 of 
Block 5, D.L. 391 & 392 

4831 Knight Street 

1. Loss of Land (E 7 ft.) 231 sq. ft. $ 462.00 

2. The City to construct a cut stone wall and 
concrete grade steps and walk (as com- 
pensation for the loss of hedge and shrubs ) 
any damage to lawn to be repaired and 
made good at no cost to the owners . 

Estimated cost: $ 525.00 


Cont'd . . 
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(E) Lot 6, Block 7, D.L. 705 
4840 Knight Street 


1. Loss of lamd (W 7 ft.) 231 sq. ft. $ 462.00 

2. City Engineer to repair and make good any 
damage to lawn at no cost to the owner. 

(F) Lot Sub. C, Block 3 in part of Blocks 1 & 3, D.L. 352 
4464 Knight Street 

1. Loss of land (W 7 ft.) 224.07 sq. ft. $ 448.14 

2. City Engineer to repair and make good any 
damage to lawn at no cost to the owner. 

(G) Lot 2, Block 2 of the south part of Blocks 
1 & 3, D.L. 352 

4324 Knight Street 

1. Loss of land (W 7 ft.) 356.93 sq. ft. 

2. The City Engineer to repair and make 
good amy damage to lawn at no cost to 
the owner. 

(h) Lot 7, Block 7, D.L. 705 
4846 Knight Street 

1. Loss of land (W 7 ft.) 231 sq. ft. 

2. City to construct a retainer wall across 
the front of the house and along north 
property line and fill front yard to new 
street grade, replace lawn and front 
step to dwelling at no cost to the owner. 
Estimated cost: 

(I) Lot 5, Block 7, D.L. 705 
4832 Knight Street 

1. Loss of land (W 7 ft.) 231 sq. ft. 

2. City Engineer to repair and make good 
any damage to lawn at no cost to the 
owners. 

(J) Lot 3, Block 7, D.L. 705 
4818 Knight Street 

1. Loss of land (W 7 ft.) 231 sq. ft. 

2. Loss of shrubs and trees 

3. The City to construct a retainer wall 
across the front of the house and along 
the north property line to meet the new 
street grade, fill the area and replace 
lawn, reconstruct front steps to dwelling 
and rebuild fence at new property line at 
no cost to the owner. Estimated cost: 

(k) Lots 8 & 9, Block 7, D.L. 705 
4854 Knight Street 

1. Loss of land (W 7 ft.) 462 sq. ft. 

2. City to build new picket fence at new 
property line (in compensation for the 
loss of hedge and trees) at no cost to 
the owners. Estimated cost: 

(L) Lot 28, Block 1 of Block 18, D.L. 391 & 392 
4339 Knight Street 

1. Loss of land (E 7 ft.) 231 sq. ft. $ 462.00 

2. City to rebuild fence and paint fence at 
the new property line. Reconnect concrete 
walk and repair and make good any damage to 

lawn at no cost to the owners. Estimated cost-$325.00 

Cont'd . . . 


$ 713.86 


$ 462.00 


$ 900.00 


$ 462.00 


$ 462.00 
$ 150.00 


$1,800.00 


$ 924.00 


$ 700.00 
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(M) Lot 10, Block 7, D.L. 705 
4868 Knight Street 

1. Loss of land (W 7 ft.) 231 sq. ft. $ 462.00 

2. Rebuild and paint wire fence at new 
property line at no cost to owner. 

Estimated cost: $ 330.00 


RECCM^ENDED that the Supervisor of Property and Insurance be 
authorized to acquire the above portions of land on the foregoing 
basis, chargeable to Code # 148/7919." 

Your Board 

RECOMMENDS the foregoing recommendation of the Supervisor of Property 
and Insurance be adopted. 

2. Site #20 — Charaplain Heights — 
United Housing Foiindation 


The Supervisor of Projjerty and Insurance reports as follows :- 

"I have been aaked to report on a letter to Council dated Augu&t 6, 1973» 
from Dnited Housing Foundation with respect to Site #20 — Charaplain 
Heifjhts. The letter is attached for information. 

On May 1st, 1973> Council passed the following Resolution :- 

•That Site #20, Charaplain Heights, be offered for either 
lease or sale to the United Housing Foiuidation for 
development on the basis of a density of 1? units per 
net acre and within a price range of $20,000 to 
$30,000 per unit. 

Further, that, when considering this raatter, Cormcil 
have before it a report frora the Director of Plannint? 
on this recommendation.' 

The letter from United Housing Foundation states that the Fotindation, rather 
than purchase or lease directly frora the City, intends to take advantage 
of the offer of the Provincial Government to purchase the land and to 
lease it to the Foundat Ion at a preferred rate of hn per annum on the cost 
price. The Foundation is requesting that the City set a sale price of 
$600,000.00. 

Two estimates of market value have been obtained, taking into account the 
raaximura density of 1? units per acre with a price range of $20,000.00 to 
$30,000.00 per xinit aet by Council. The two estimates show the following 
values :- 

(1) $82,500.00 per acre, 

(10.038 acres) = $830,000.00 

(2) $85,500.00 per acre, 

(10.038 acres) = $858,000.00 

Basing their calculations on a sale to the Provincial Government at 
$600,000.00 with a lease to the Foundation at h% of the sale price, the 
United Housing Foundation advise they can provide housing at a monthly 
payment of $210.12 for those with an annual incorae of less than 
$8,000.00. Using the same raethod of calculations and a sale price of 
$830,000.00 the Foundation KO\ild be providing the same housing for the 
same income group at an increase in raonthly payments of $5.10. 


Cont'd . 
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An existing lease between the City and the Foundation for hoiising for 
low income groups on Site #18 in Champlain Heights is based on the 
fomiTila of 8^ of B0% of market value. Comparing the figures in the 
previous paragraph with those obtained by using this formula for Site #20, 
it would be to the advantage of the United Housing Fotmdation if the City 
sold the site to the Provincial Government at market value for lease to 
the FoundatiOTi at h% of the sale price. 

It is, therefore, HECOMMHJDED that, upon the Provincial Government 
confirming it has offered to purchase the land and lease it to the 
Foundation at of the purchase price, the City offer Lot 5» D.L. 335, 
Plan lli633 to the Provincial Government for the sum of $830,000.00 
plus a proportionate part of the current year's taxes, subject to the 
following conditions :- 

1. A bulkhead agreement in favour of the City; (the site is above 
grade of abutting streets) 

2. An option in favour of the City to repurchase the land at the 
same sale price less any amounts due or owing to the City and 
less taxes, documentation and administration fees, in the event 
the purchaser fails to comply with any of the following 
conditions of sale :- 

(i) Lease the land to the United Housing Foundation, at h% 
of the sale price, for the development of townhouses to a 
maximum density of 15 units per acre for sale within a 
price range of $20,000.00 to $30,000.00 per unit. Full 
taxes to be paid to the City of Vancouver. 

(ii) Commence construction within twelve months, and complete 
construction within twenty-four months from date of 
registration ol the deed. "Commencement of construction" 
to be determined as completion of foundations; 
"completion of construction" to be determined as all 
units in the project being ready for occupancy. 

(iii) Obtain a development permit based on the following 

conditions of development* as set by Council, May 31st, 1968:- 

(a) Uses 

Townhouses . 


(b) Height 

The height of a building shall not exceed two 
storeys plus a cellar or one storey plus a 
basement . 

(c) Dwelling Unit Type 

On each site every dwelling unit shall provide not 
less than two bedrooms and not less than 75 per cent 
of all dwelling units shall be at least three 
bedrooms . 

(d) Coverage 

The maximum site coverage by surface parking areas, 
carports, manoeuvering aisles, driveways, loading 
areas, other vehicular facilities and buildings shall 
be U5 per cent of the net site area; coverage shall 
be measured in accordance with the RM-3 Schedule of 
the Zoning and Development By-Law. 


Cont'd . . . 
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Development Conditions — Continued. 

(e) Density 

The maximum floor space ratio shall in no case exceed 0.$0. 

(f) Parking. 

There shall be not less than two parking spaces per 
dwelling unit. Fifty per cent of all required spaces 
shall be located beneath the principal building(s) 
and/or within an accessory building. 

(g) Utilities 

All services shall be located underground including such 
things as transformers. 

(h) Other 

All other matters including setbacks, spacing of 
buildings, day- lighting, design, landscaping, provision 
of private outdoor living space, children's play areas, 
etc., shall be subject to approval of the Technical 
Planning Board," 

Your Board RECOMMENDS THAT the resolution of Council of May 1, 
1973, in connection with the offer to lease, or sale, site #20 
Champlain Heights, to the United Housing Foundation, be rescinded 
and, further 

THAT the foregoing recommendations of the 
Supervisor of Property & Insurance be approved. 

(NOTE: RESCINDING THE PREVIOUS MOTION REQUIRES B VOTES) 

(Delegation request: United Housing Foundation) 


3, Acquisition 

For Britannia Community Services 

Centre Site 
1537 Parker Street 
Lot 19. Block 24. D.L. 264-A 

The Supervisor of Property said Insurance reports as follows:- 

"'1537 Parker Street, legally described as Lot 19, Blk. 24, D.L. 264-A 
is required for the Britannia Community Services Centre. This project 
is to be developed as an Urban Renewal Scheme under Section 24 of the 
National Housing Act. 

These premises comprise a 1^ storey frame dwelling with a main floor 
area of 1,000 sq. ft., erected in 1910 on a site 33' x 122, zoned 
EM-3. The dwelling contains 7 rooms, 6 plumbing fixtures, patent 
shingle roof, patent shingle exterior, full concrete basement, and is 
heated with a gas fired hot air furnace. This dwelling is in poor 
condition for age and type, due to lack of general maintenance. 

This property was expropriated on May 8th, 1973, "but following further 
negotiations, the owners have agreed to eeJtl for the sum of $27,800.00 
as of November 30'th, 1973* This price represents a fair and reasonable 
value for the property and has been approved by Central Mortgage A: 
Housing Corporation. The dwelling is not occupied by the owner, and 
the oooupants will remain tenants of the City imtil February 28, 1974* 
It is proposed to demolish the dwelling when the tenants vacate. 

The Britannia Community Services Centre now involves 77 properties. 
1537 Parker Street represents the 72nd negotiated settlement. 

RECOMMENDED That the Supervisor of Property and Insiirance be authorized 
to acquire this property for the sum of $27,800.00 on the foregoing 
basis, chargeable to Code #5830/427." 

Cont'd . . . 
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YoTir Board 

Recommends that the foregoing Recommendation of the Supervisor of Property 
and Insurance be adopted. 


4. Order For Possession and Appointment of Arbitrator, 
19^7 West 7th Avenue 

Supervisor of Property ft Insiirance reports as follows: 

"19^7 W. 7th legally described as Lot 19, Block 286, D.L. 526, is the 

last property required for the Senior Citizens' Housing Project (Kitsilano), 
at the north-east corner of 7th Avenue and Maple Street. 

On February 27, 1973, City Council approved the expropriation of this property 
and on June 26, 1973, authorized the Corporation Counsel to apply to the Court 
for a Vesting Order. It is noted that the property is now registered in the 
name of the City of Vancouver, pursuant to a Court Vesting Order dated 
August 3, 1973. 

Ihese premises comprise a 2^ storey frame dwelling, with a main floor area of 
1,023 square feet, and full basement, erected in 1906 on a site 50' x 111.95', 
zoned RM-3. This house contains ten rooms, has eight plumbing fixt\ires, a 
patent shingle roof , asbestos shingles on exterior walls , a concrete foundation , 
and is heated by a coal and wood furnace. Condition of this single family 
dwelling is poor. The owner is the only occupant. 

Negotiations have contiiuai with the owner who has refused an offer of $50,000.00. 
He wished the City to pay $65,000.00 for the property. The City Solicitor 
has advised that an Order for Possession should be obtained in order that 
construction of the Senior Citizens' Housing Project will not be delayed. 

Authority is also required to apply to the Court for appointment of an arbitrator 
as the owner refuses to appoint one or obtain any legal advice. 

RECOMJENDED that the Corporation Counsel be authorized to apply to the Coiirt 
for an Order for Possession and appointment of an arbitrator on behalf of the 
owner. 

Your Board RECOMMENDS the foregoing recommendatiois of the Supervisor of Property 
and Insurance be adapted. 

5. Acquisition 

For Britannia Community Services Centre Site 
1529 Parker Street 

The Supervisor of Property and Insurance reports as follows :- 

"Lot 20, Block 2I4., District Lot 26i+-A, known as 1529 Parker Street, 
is required by the City for the Britannia Community Services Centre, 
which is to be developed as an Urban Renewal Scheme under Section 
of the National Housing Act. 

These premises comprise a two-storey and basement frame dwelling with 
a main floor area of approximately l,lll4. sq. ft., erected in 1912 on a 
site 33' X 122', zoned EM-3. This dwelling contains 10 rooms — one 
two-room Housekeeping unit and two sleeping rooms on the main floor, and 
one two-room Housekeeping unit and two sleeping rooms on the second floor; 
11 plumbing fixtures, has a shingle roof, siding and shingle exterior, 
full concrete basement, and is heated by a gas-fired hot air furnace. 
The condition of the dwelling is average for age and type. 

Following negotiations, the owner has agreed to sell for the sum of 
$14.0,000.00 as of October 31s't» 1973, subject to the owners retaining 
rent-free possession to November 30th , 1973* 

This price represents a fair and reasonable value for this property 
and has been approved by Central Mortgage and Housing Corporation. 
It is proposed to demolish this dwelling when vacant. 

The Britannia Community Services Centre now involves 77 properties. 
1529 Parker Street represents the 71st negotiated settlement. 


Cont'd 
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REX30MME1NDED that the Supervisor of Property and Instirance be 
authorzied to acquire this property for the svun of $14.0,000.00 on the 
foregoing basis, chargeable to Code #5830/i|27. " 

Your Board 

RECOMMENDS that the foregoing Reconmendation of the Supervisor of Property 
and Insurance be adopted. 


INFORMATION 


6. Demolitions 


The Supervisor of Property & Insurance reports as follows:- 

"I have received and opened quotations from various contractors 
for demolition of the structures listed below and have awarded 
the contract to the low bidders as noted :- 


Property 


15:9 Paiker St. & 
IPIO MoLean Drive, 
Lol 18, Blk. 2U, D. L. 
261 A & Lot 15, Blk. 26, 
D.3. 26I+A 

367 
2320 
Lot 

hi, 
Blolck 


Project 


Britannia 
Community 
Services 
Centre 


Successful 
Bidder 


Phil Blackall 


City to 
Pay 

$59U.oo 


Code No. 

5830 A28 


East 8th Avenue & Park 
Brunswick Street Site 
8 & ¥. 16' of 7, Blk. #10 
D.L. 200 A & Lot 1 Amd. , 
1+1, D.L. 200A 


Jack Olar 


$1,095.00 1+189/ 


East Jth Avenue 
of Lot 3, Blk. 1+1, 
200A 

Cotton Drive 

B of 23 & 21+, Blk. 

D.L. 26I+A 


East ^th Avenue, 

6, Block 93, D.L. 26I+A 

MoLean Drive 
' 10 to 12, 
25, D.L. 26i+A 


o:r 


¥oodl£ind Drive, 

Lots 7 & 8, Blk. 
D.L. 26I+A 


Park 
Site 
#10 

Britannia 
Community 
Services 
Centre 

Re-plotting 


Britannia 
Community 
Services 
Centre 

Britannia 
Community 
Services 
Centre 


John Bulych 


Johnston & 
McKinnon 
Demolitions Ltd. 


Prank L. 
Gormley 

M & M 
Demolitions 


Inland 
Wrecking & 
Tractor Ltd. 


$ 985.00 
$ 900.00 

$1,275.00 
$ 895.00 


1+189/ 
5830 A28 

U951+/823 
5830A28 


$ 675.00 5830/1+28 


The above contracts have been confirmed by the Board of Administration 
£jid are reported to Council for INFORMATION." 

Your Board submits the foregoing report of the Supervisor of Property & 
Insurance to Council for INFORiMATION. 


FOR COUNCIL ACTION SEE PAGE(S) 
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BUILDING AND PLANNING MATTERS 

RECOMMENDATIONS 

1. Zoning & Development By-law Amendment: 
Community Facilities 

The Director of Planning and Civic Development, in his capacity ai 
Chairman of the Technical Planning Board, reports as follows: 

"The Zoning and Development By-law has to be responsive to 
changing community needs . One of the new types of- uses not 
envisioned when the Zoning By-law was written is offices or 
other facilities for community or neighbourhood groups. 
There is no problem when these facilities can be located in 
commercially zoned areas but sometimes this is not 
appropriate, and sometimes it is not possible. Various 
community groups are now looking for premises within their 
own areas and there is no provision for allowing such 
facilities in the residential districts. 

These uses should be 'conditional' so that their impact on 
their area can be evaluated in each case, and to allow for 
consultation with the neighbours to minimize conflict. 

Accordingly, it is RECOMMENDED that the residential district 
schedules be amended by adding 'local area activity centre' 
to those uses requiring the approval of the Technical 
Planning Board. 

It is further RECOMMENDED that the Director of Planning and 
Civic Development be requested to make application to amend 
the Zoning and Development By-law accordingly, and that 
this application be submitted direct to a public hearing 
after report from the Vancouver City Planning Commission." 

2. Development Permit Application 
#62754: 6459 Main Street 

The Director of Planning and Civic Development reports as follows 

" Mr. S. Ruocco for Imperial Oil Co. Ltd. has filed Development Permit 
Application No. 62751; to demolish the existing gasoline service 
station on this site and to construct a 27.67' x hh' automatic car 
wash with gasoline dispensing facilities (self-serve) on this site. 

The service station site would be increased in size by including 
liOt 5» Block 7, D.L. 61+8. ..The Gasoline Service Station Policy, as 
adopted by City Council in October of 1968, permits the expansion of 
the site at this location provided that in the opinion of the Technical 
Planning Board, such development would not be detrimental to the 
existing retail shopping facilities. 

The submitted drawings indicate that the building would be located 5' 
from the westerly property line, U3' from the southerly property line, 
and 69.5' from the northerly property line. 

A letter dated April 12th, 1973, has been submitted from Imperinl Oil 
which states in part: 


1. Our proposed facilities is a self-serve automatic car 
wash. 

2. We would operate the car wash on the following schedule: 

(a) Car wash and gasoline - 8:00 a.m. to 6:00 p.m. 

(b) Car washed closed - 6:00 p.m. to 8:00 a.m. 
Ic) Car wash closed Sundays and holidays. 

(d) Gasoline - 2k hours daily at the l+9th Avenue pump 
island. 

cent 'd. . . . 
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Clause No. 2 continued 

3. When the car vash is in operation, there will be two 
employees in attendance most of the time. 

k. The present staff of the existing station have an 
alternative location to which to move . . ' 

It is noted that the City Engineer Traffic Division have no objections 
to the proposed car wash from the traffic operation standpoint. 

The Technical Planning Board, at its meeting of August 10th, 1973» laid 
over this application for the notification of neighboxiring property 
owners. Nine neighbouring property owners were notified euad there 
were two letters received, one stating concern that the lane might be 
used as a thoroughfare and wishing to have the site fenced and land- 
scaped, and the other letter was objecting to the proposal due to a 
concern about noise pollution and lane traffic. 

It is noted that the drawings submitted with the application indicate 
a vehicular access onto the City lane, but the developer has agreed to 
close this access. 

The Technical Planning Board and the Vancouver City Planning Commission 
recommend that Development Permit Application No. 6275U be approved in 
accordance with the submitted application, such plans and information 
forming part thereof, including the letter dated April 12th, 1973, from 
Imperial Oil Co. , thereby permitting the demolition of the existing 
gasoline service station on this site and the construction of a 
27.67' X Uh' automatic car wash with gasoline dispensing facilities 
on this site, subject to the following conditions: 

1. Prior to the issuance of the Deve''opment Permit, 

(a) The landscaping is to be first approved to the 
satisfaction of the Director of Planning and Civic 
Development. 

(b) Revised drawings are to be first submitted to the 
satisfaction of the Director of Planning and Civic 
Development clearly indicating: 

(i) the access to the City lane being deleted 
and the landscaped strip continued 

(ii) details of the proposed screen fence 

(iii) the provision of a satisfactorily screened 
on-site garbage storage area. 

2. The surfacing and screening of the site is to be completed in 
accordance with the approved drawings prior to any use or 
occupancy of the development. 

3. All landscaping is to be completed in accordance with the 
approved drawings within six (6) months from the date of any 
use or occupancy of the proposed development and thereafter 
to be permanently maintained. 

U' The hours of operation of the car wash are to be restricted in 
accordance with the vindertaking from Imperial Oil by letter 
dated April 12th, 1973 (restricted to the hours from 8:00 a.m. 
to 6:00 p.m. Monday through Saturday inclusive and closed all 
day S\mday and holidays) . 

5. Any signs, other than those approved by this development permit 
application, are to be first approved by the Technical Planning 
Board. 


cont ' d. . . . 


3m 


Department Report, November 2, 1973 (BUILDING - 3) 

Clause No. 2 continued 

6. All lighting used to illuminate the site is to be so axranged 
so that all direct rays of light reflect upon the site only 
and not on any adjoining residential property. 

7. The development is to be carried out and maintained at all times 
in accordance with the regulations of Section 11 (10) of the 
Zoning and Development By-law. " 

It is RECOMMENDED that Development Permit Application No, 62754 be 
approved in accordance with the recommendations of the Technical 
Planning Board and the Vancouver City Planning Commission. 


3. Development Permit Application 
#62506 - 2748 Main Street 

The Director of Planning and Civic Development reports as follows: 

" Mr. G. Houlden for Standard Oil Company of B.C. Ltd., has filed 
Development Permit Application No. 62^06 to demolish the existing 
gasoline service station and to construct a 16' x 2h' gasoline 
service station (self-serve) on Lots U to 6, Block I4.O, D.L.302, 
on this double fronting site. 

The Gasoline Service Station Policy, adopted by City Council in 
October of I968, permits reconstruction of the existing service 
station on this site. The new service station will be constructed 
smaller than the existing building and in the same location 
adjacent to Watson Street, the double fronting street. The site 
fronts Main Street and flanks 12th Avenue. A 3' high screen wall 
is to be provided adjacent to Watson Street for the service station 
building; residential sites (EM- 3) exist on the east side of Watson 
Street. 

It is noted that Development Permit No. 375U7 permitted construction 
of a carwash building on the site adjacent to the west of the 
proposed gasoline service station, being Lot 3» Block 1+0, D.L. 302. 
This Development Permit Application was subject to the applicant/lessee 
of the carwash site to provide an attendant, toilet facilities and 
access from the existing gasoline service station on Lots h to 6, 
Block 1+0, D.L. 302. The applicant, Mr. K. Eidt, the lessee of the 
carwash site and the operator/lessee of the gasoline service station 
undertook to provide these facilities from the gasoline service 
station site at that time. 

Drawings submitted by Standard Oil Company of British Columbia Limited, 
the applicant for Development Permit Application No. 62506 to construct 
this new gasoline service station (self-serve) indicates that access 
for the carwash via Lot I4., Block 1+0, D.L. 302 will be retained to 
service the carwash development. Also, a letter of June 12th, 1973» 
submitted by Standard Oil Co. of B.C. Ltd. undertakes to continue to 
provide restroom facilities for the carwash at the new gasoline service 
station, with the access and restroom facilities to be provided to 
not later than November 30th, 197l+» while Mr. Eidt will provide an 
attendant for the carwash operation. 

A letter received August 9th, 1973» from Mr. K. Eidt, the owner/operator 
of the carwash building facility and the lessee of the carwash site, 
states: 


cont 'd. . . . 
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Clause NO. 3 continued 

'It is my understanding that Development Permit No. 3lShl 
•vrfiich was issued to me in March I966 and which permitted 
me to develop and operate a car wash on Lot 3» Block 1+0, 
District Lot 302 is creating a problem to Standard Oil 
Company of B. C. Ltd. in their efforts to obtain a permit 
for the redevelopment of the service station on the adjoining 
land. Plans have been submitted and revised to show 
temporary access between the service station property and 
Lot 3 to allow for the continued operation of the car wash 
for a limited period of time. 

Inasmuch as my lease on Lot 3 contains a clause giving me 
the right at any time during and for a reasonable time 
after the expiration of my lease to remove all improvements, 
machinery and equipment, and inasmuch as my lease expires 
November 30, I97I4, it is my opinion that my permit for 
development should expire at that date. 

The inurpose of this letter is, therefore to advise you that 
I hereby relinquish all rights granted to me throTigh the 
issuance of the said Development Permit No. 375U7 not later 
than the normal expiry date of my lease on Lot 3» najnely, 
November 30, 197U. ' 


The Technical Planning Board recommends that Development Permit Applica- 
tion No. 62506 be approved, in accordance with the submitted application, 
such plans and information forming a part thereof, and including the 
letter from Standard Oil Company of British Columbia Limited, stamped 
received Zoning, Department of Permits and Licenses, June 12th, 1973, 
and the letter from Mr. K.L.A. Bidt, stamped received City Planning 
Office, August 9th, 1973» thereby permitting the demolition of the 
existing gasoline service station and the reconstruction of a new 
gasoline service station (self-serve) on this site, subject to the 
following conditions; 

1. Prior to the issuance of the Development Permit, revised 
drawings are to be first submitted or the submitted 
drawings amended to the satisfaction of the Director of 
Planning and Civic Development clearly indicating; 

(a) Landscaping to the satisfaction of the Director 
of Planning and Civic Development 

(b) Garbage enclostire detail. 

2. The development is to be carried out and maintained in 
accordance with the approved drawings and the relevant 
requirements of Section 11 (IO) of the Zoning and Develop- 
ment By-law. 

3. All signs are to comply with the Zoning and Development 
By-law. 

k. All landscaping is to be provided within six (6) months 
from the date of issuance of this development permit, 
Eind thereafter to be permanently maintained. 

The Vancouver City Planning Commission, at its meeting of August 31 , 
1973, resolved; THAT in view of the fact that the City Council 
Committee on Civic Development is presently considering the matter of 
self-serve gasoline stations; the report of the Technical Planning 
Board meeting of August 2k, 1973 be received. 

It is RECOMMENDED that Development Permit Application No. 62506 be 
approved in accordance with the recommendation of the Technical 
Planning Board. " 
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4. Development Permit Application 
#63917 - 2902 Grandview Highway 

The Director of Planning and Civic Development reports as follows: 

" Mr. D. McRae for Standard Oil Co. B.C. Ltd., has filed Development 
Permit Application No. 63917 to reconstruct the existing gasoline 
service station on this site. 

The site is located at the southeast comer of Renfrew Street and 
Grandview Highway, and is in a C-1 Commercial District. 

The Gasoline Service Station Policy, as adopted by City Cotincil in 
October of 1968, permits the reconstruction of the existing gasoline 
service station on this site. 

The drawings submitted with the application indicate that the station 
woTild become a 'fast-service' station with no lubrication or minor 
repairs and attendants for gasoline dispensing only. 

The Technical Planning Board and the Vancouver City Planning Commission 
recommend that Development Permit Application No. 63917 be approved 
in accordance with the submitted application, such plans and information 
forming a part thereof, thereby permitting the reconstruction of the 
existing gasoline service station on this site, subject to the following 
conditions: 

1 . Prior to the issuance of the Development Peimit, 

(a) The landscaping is to be first approved to the 
satisfaction of the Director of Planning and 
Civic Development. 

(b) Revised drawings are to be first submitted to 
the satisfaction of the Director of Planning and 
Civic Development clearly indicating: 

(i) details of the screening to be provided to 
the site 

(ii) details of all exterior finishes to the 
building 

(iii) details of the surfacing of the open 
portions of the site. 

(c) The design is to be first approved to the satisfaction 
of the Director of Planning and Civic Development 
after detailed elevations are submitted. 

2. All surfacing and screening of the open portions of the site 
are to be completed in accordajnce with the approved drawings 
and the relevant requirements of Section 12 of the Zoning and 
Development By-law within sixty (60) days from the date of 

any use or occupancy of the proposed development and there aftpr 
to be permanently maintained at all times. 

3. All landscaping on the site is to be provided in accordance 
with the approved drawings within six (6) months from the 
date of any use or occupancy of the proposed development and 
thereafter to be permanently maintained. 

The development including the use of all open portions 
of the site is to be carried out and maintained at all 
times in accordance with the approved drawings and 
Section 1l(lO) of the Zoning and Development By-law. 

It is EECOMMERDED that Development Permit Application No. 63917 "be 
approved in accordance with the recommendations of the Technical 
Planning Board and the Vancouver City Planning Commission. " 
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5. Development Permit Application 
#63635 - 8175 Cambie Street 

The Director of Planning and Civic Development reports as follows 

"Gulf Oil Company of Canada have filed Development Permit Applica- 
tion No. 63635 to demolish the existing gasoline service station 
on the site and construct a new self-serve gasoline service 
station. 

The site is located in a C-1 Commercial District at the north 
west corner of Cambie Street and S.W. Marine Drive. 

The Gasoline Service Station Policy, as adopted by City Council 
in October of 1968, permits the reconstruction of a gasoline 
service station at this location. 

The Technical Planning Board at its meeting on August )0, ^973, 
recommened that this Development Permit Application be approved 
thereby permitting the reconstruction of the existing gasoline 
service station at this location subject to the following 
conditions : 

1. Prior to the issuance of the Development Permit: 

(a) The landscaping on the site is to be first 
approved to the satisfaction of the Director 
of Planning, 

(b) Revised drawings are to be first submitted 
to the satisfaction of the Director of 
Planning and Civic Development clearly 
indicating; 

(i) relocation of the refuse storage 
area to the rear of the building 

(ii) clarification and relocation of 
the storage area indicated adjacent 
to the northerly property line 

(iii) details of the screening fence and 
the garbage enclosure 

(iv) details of all signs with such signs 
meeting the requirements of Section 1 .T 
(10) of the Zoning and Development 
By-law. 

2. All surfacing and screening of the site is to be 
completed in accordance with the approved drawings 
within sixty (60) days of the date of any use or 
occupancy of the proposed development and there- 
after to be permanently maintained, 

3. All the landscaping la to be provided on the site in 
accordance with the approved drawings within six (6) 
months from the date of any use or occupancy of the 
approved development and thereafter to be permanently 
maintained. 

4. The development, including the use of all open portions 
of the site is to be carried out and maintained at all 
times in accordance with the approved drawings and 
Section 11(10) of the Zoning and Development By-law. 

The Vancouver City Planning Commission at its meeting of August 24 
1973, resolved "THAT the Commission receive this application", in 
view of the fact that the Commission has already conveyed its 
concern to Council about the increasing numbers of self-serve 
gasoline stations, and that the Commission understands that the 
matter is being considered by a Council committee. 

It is RECOMMENDED the application be approved in accordance 
with the recommendation of the Technical Planning Board." 
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6. Development Permit Application 
#63916 - 1720 Rupert Street 

The Director of Planning and Civic Development reports as follows 

"Mr. D. McRae for Standard Oil Co. B.C. Ltd., has filed Development 
Permit Application No. 63916 to alter the existing gasoline service 
station building by providing a new facia and to enlarge the existing 
pump island canopies. 

It is noted that Development Permit No. 17935. dated October lUth, 
1960, permitted the construction of the existing gasoline service 
station. 

The Gasoline Service Station Policy as adopted by City Council in 
October of I968, permits the alterations to the existing gasoline 
service station. 

The site is in a C-1 Commercial District at the southeast comer of 
1st Avenue and Rupert Street. 

The Technicad Planning Board and Vancouver City Planning Commission 
recommend the Development Permit Application No. 6391 6 be approved 
in accordance with the submitted application, such plans and informa- 
tion forming a part thereof, thereby permitting alterations to the 
eixBting gasoline service station bizilding by providing a new facia 
and the enlarging of the existing p\imp island canopies, subject to 
the following conditions: 

1. Prior to the issuance of the Development Permit, 

(a) The landscaping on the site is to be first 
approved to the satisfaction of the Director 
of Planning and Civic Development. 

(b) Revised drawings axe to be first submitted to 
the satisfaction of the Director of Planning 
and Civic Development clearly indicating the 
provision of and details of screening to the 
site. 

2. All screening to the site is to be first completed in 
accordance with the approved drawings within sixty 
(60) days from the date of issuance of this Development 
Permit and thereafter to be permanently maintained at 
all times. 

3. All landscaping is to be provided in accordance with the 
approved drawings within six (6) months from the date of 
issuance of this Developnent Permit and thereafter to be 
permanently maintained. 

1+. The development, including the use of all open portions of 
the site, is to be carried out and maintained at all times 
in accordance with the approved drawings and Section 11(10) 
of the Zoning and Development By-law. 

It is RECOMMENDED that Development Permit Application 
No. 63916 be approved in accordance with the recommendations 
of the Technical Planning Board and the Vancouver City 
Planning Commission." 
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7. Development Permit Application 
#63708 - 215 West Broadway 

The Director of Planning and Civic Development reports as follows 

"Standard Oil Company have filed Development Permit Application 
No, 63708 to alter the existing gasoline service station to 
provide a self-serve gasoline service station. 

The site is in a C-2 Commercial District at the north west 
corner of East Broadway and Columbia Street, 

The Gasoline Service Station Policy, as adopted by City Council 
in October of 1968, permits the reconstruction of a service 
station at this location. 

The Technical Planning Board at its meeting on August JO, 1973 
recommended that this Development Permit Application be approved, 
in accordance with the submitted application, such plans and 
information forming a part thereof, thereby permitting alteration 
to use the site at the above location as a self-serve gasoline 
service station and provide a canopy over the existing gasoline 
pumps, subject to the following conditions: 

1, Prior to the issuance of the Development Permit, 
revised drawings are to be first submitted or 
the submitted drawings amended to the satisfac- 
tion of the Director of Planning and Civic 
Development clearly indicating: 

(a) Landscaping to the satisfaction of the 
Director of Planning and Civic Development 

(b) Details of the garbage facilities, 

2, The development is to be carried out in accordance 
with Section 111,(10) of the Zoning and Development 
By-law at all times. 

3, All landscaping to be provided within six (6) 
months from the date of the issuance of this 
permit and thereafter permanently maintained. 

The Vancouver City Planning Commission at its meeting of August 24 
1973, resolved "THAT the Commission receive this application", in 
view of the fact that the Commission has already conveyed its 
concern to Council about the increasing numbers of self-serve 
gasoline stations, and that the Commission understands that the 
matter is being considered by a Council committee. 

It is RECOMMENDED the application be approved in accordance with the 
recommendation of the Technical Planning Board. " 

CONSIDERATION 

a . Handicapped By-law 

The City Building Inspector reports as follows: 

"When the regiilations with respect to the Handicapped were passed 
as an amendment to the Building By-law on August 28, 1973, the 
following sentence was included: 'the regulations in this section 
apply to the groups of buildings listed below, which are 5, 000 square 
feet or greater in area' . The area of a building, as dealt with in 
the National Building Code, means the area of one floor of the build- 
ing. The total area then means the area of one floor multiplied by 
the number of storeys plus or minus what ever variations there may 
be on individual floors. What the Social Planning and Review Council 
had in mind, however, was that this figure meant the total area of 
the building. I am not sure what the understanding of Council was 
on this point but perhaps it would be helpfiil to point out what 
building lay-outs may result from such requirement. For example, 
there coxild be a one storey and basement building on a 33 foot lot 
(where the greater part of the basement is part of the basic use 
of the building) and the developer of such building would have to 
install an elevator as well as the other requirements with respect 
to the handicapped. 

cont ' d. . . . 
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If Council concurs vd.th the request of S.P.A.R.C., this sentence in 
the By-law should be changed to read as follows: 

'The regulations in this section apply to the groups of 
buildings below in which the total floor area of all floors 
is 5»000 square feet or greater' . »• 

This matter is placed before Council for CONSIDERATION. 


DELEGATION REQUEST: Social Planning and Review Council 
(See letter attached dated November 1, 1973) 

INFORMATION 

9. Tamper Proof Power Supply 
in Lodging Houses 

The Director of Permits and Licenses reports as follows : 

"Coimcil on October 2 3rd while considering the Lodging House Bylaw, 
adopted the following resolution. 

'FURTHER THAT the Director of Permits and Licenses report 
on the feasibility of requiring lodging houses to be equipped 
with tamper-proof power supplies as proposed in the brief 
from the Vancouver and District Public Housing Tenants' 
Association. ' 

The use of non-interchangeable type plug fuse in branch circuit panel 
boards is being enforced by this Department as required by the Canadian 
Electrical Code, which is adopted under the City of Vancouver Electrical 
Bylaw. 

The installation of a non-interchangeable base adapter and a non-inter- 
changeable plug fuse in a panel board prevents over fusing and easy 
tampering is impossible. 

Circuit breakers are by manufacture of such design that any alteration 
by a user woiiLd be very difficiilt. The locking of a circuit breaker 
only prevents the breaker from being turned off. On an overload it 
will still trip and can be readily used to restore power. As lodging 
houses are usually older type biiildings, plug fuses rather than circuit 
breakers are most common. 

The new addition of the Canadian Electrical Code effective September 
1, 1973 makes the use of non-interchangeable plug fuses mandatory in 
all types of buildings, if a plvig fuse system is used. 

Lodging houses are inspected on referral by other inspection disciplines 
reporting improper or questionable wiring. If Inspections are required 
on all existing lodging houses it is estimated that two Electrical In- 
spectors would be required for a period of approximately one year." 

The Director of Permits and Licenses submits the foregoing report 
for the INFORMATION of Council. 
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10 . Downtown Living 

The Director of Social Planning reports as follows: 

" IMPORTANCE OF DOWNTOWN LIVING 

Downtown living is important to cities. An adequate number of 
housing units should be available in downtown Vancouver for the 
following reasons: 

To provide housing that co-exists with amenity 
environment . 

Downtown housing differs from other urban housing 
mainly by its proximity to employment, entertainment, 
shopping and cultural activities located in the down- 
town business district- 
While West End and Strathcona housing and future 
False Creek housing offer convenience to these ameni- 
ties, downtown housing offers more immediate accessi- 
bility; is within easy walking distance of them. It 
offers a stimulating environment as well as conveni- 
ence to work and shopping. 


To offer housing which will accommodate the projected 
growth in downtown employment . 

The target for downtown employment by the years 1985 - 
2000 is between 125,000 and 150,000 persons. This is 
an increase of between 32,000 and 57,000 persons over 
the current level of downtown employment.^ 

The West End will continue to serve as a housing re- 
source for persons employed downtown, but will accommo- 
date a relatively small portion of the projected increase 
in the number of downtown employed persons. The pro- 
jected net increase in population for the year 1988 in 
the West End is approximately 5,800.^ This increase is 
based on population densities which take into considera- 
tion the needs and life styles of the different types 
of people who will live there. It also takes into account 
the City's objective to preserve the West End as a high 
quality, high density residential district. The False 
Creek development will add greatly to the housing stock 
for persons working downtown. 

The West End as a whole, however, is not located within 
short walking distance of downtown employment. Neither 
is the south shore of False Creek. 


iDowntown employment in 1972 was 93,000 persons. (Downtown 
Vancouver - Proposed Goals, Part I, April, 1973.) 

^Projected population increase for West End based on property 
presently redevelopable (where assessed land value exceeds assessed 
building value on lots larger than 6,000 square feet). (Draft, 
West End Plan, August 23, 1973.) 
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Downtown residents are at least twice as likely to 
work downtown as they are to work in other locations.-^ 
For those who work downtown and do not own a car, the 
prospect of living downtown can be very important. 

Residential units located within the downtown can also 
affect a slight reduction in the number of cars and the 
amount of traffic generated in the downtown business 
district. The centrality of downtown residential loca- 
tions attracts persons without cars.^ 


To encourage and promote diversity, vitality and a 
24-hour activity environment in the downtown . 

A well designed mixture of residential and commercial 
uses in the downtown complement and support each 
other. A mixture of these uses can also introduce a 
two-shift population and guarantee the use of the down- 
town area by night as well as by day. 

The growth of commercial and office uses in Vancouver's 
downtown has separated commercial uses from other im- 
portant urban functions, including residential accommo- 
dation. There remain few examples of mixed residential 
and commercial uses. Where they do exist, they contain 
relatively small residential populations and low levels of 
night-time and week-end activity. Some have potential for 
revitalizat ion through provision of additional housing. 

Some cities have recognized that liveliness, vitality and 
safety in downtown business districts are associated with 
the presence of a residential population. They have con- 
sciously planned and provided housing in the city core to 
attain these characteristics. 

Rotterdam is an example of a city where a conscious effort 
by planning authorities has reversed the process of special- 
izing and separating urban functions. The objective in 
Rotterdam was to decrease the distance between places where 
people work and where they sleep, eat and relax. 

Rotterdam's interior district was replanned following the 
destruction of a major portion of the City during World 
War II. The Coolsingel, a broad business avenue, serves 
as the principal axis of Rotterdam's business quarter. 
Office buildings are located between the Coolsingel and the 
waterfront, but planners have also built apartment blocks 
in the area. 

Jane Jacobs ('Downtown is for People') characterizes a 
lively downtown as one which supports two shifts of foot 
traffic. She cites the 24-hour level of activity which 
emanates from New York's 57th Street as an example. 
Apartments, residential hotels, office buildings, cultural 
centres, restaurants and specialty shops share a common 
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An estimated 50% of West End residents work on the Downtown 
Peninsula, compared with 25% for residents outside the Downtown 
(Downtown Vancouver - Proposed Goals, Part I, April, 1973.) 

In other cities, the percentage of persons who live and also work 
downtown is considerably higher. Over 70% of the professional, 
managerial and clerical occupational classes living within ten 
minutes of the downtown cores of New York City, Chicago and Phila- 
delphia, work downtown. (Janet Abu-Lughod, "A Survey of Centre- 
City Residents", in Housing Choices & Housing Constraints . 1960.) 


^Some 32% of the West End households do not 


own cars 
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Clause No. 10 continued 

environment which is active around the clock. Jacobs' 
conditions for generating city diversity include the 
notion that districts must serve more than one primary 
function to ensure different activity schedules. Re- 
quired also, is a sufficient concentration of people 
who a re there because of residence. 

Although many have criticized Jacobs' "single-minded ' 
pursuit of safety", she also argues that a mixture of 
residential and commercial uses helps to ensure safe 
city streets and districts. She advocated housing 
patterns within mixed-use areas which' allow surveil- 
lance over the street and thus patrol the streets 
against crime. Michelson ('Man and his Urban Environ- 
ment') observes there is no guarantee that Jacobs' 
plans would really achieve this goal, if widely imple- 
mented. He concedes however that an emphasis on safety 
can quite rightly become the basis for particular spa- 
tial arrangements which involve housing type, density 
and a mixture of land use. 


WHY PEOPLE CHOOSE DOWNTON RESIDENTIAL LOCATIONS 

People who choose to live downtown see the chief advantage of 
their location as accessibility to work, shopping, cultural or 
entertainment activities. Another reason people choose to live 
downtown is because of its unique features. They view the func- 
tional advantages of such a location as outweighing the disad- 
vantages. They tend to accept intrusions from noise, traffic, 
higher densities, in order to gain other benefits. Social criteria, 
as well as economic factors, influence their choice of downtown 
housing . 

Characteristics of Downtown Residents 

Downtown residents are mainly younger persons (married or single), 
older couples whose children are grown, single elderly persons. 
Family households (tho se with children) constitute a smaller por- 
tion of these residents. For the majority, it is the place best 
fulfilling their needs at a particular stage in their lives. Michel- 
son observes that adults, before and after raising children, fre- 
quently rate centrality (access to consumer goods and services) more 
highly than do families with growing children. Proximity to centres 
of community activity is important to older people. 

When young couples choose downtown (particularly highrise) living, 
there is a strong association between such a choice and the wife's 
work-family status. The wife is highly likely to have a job and no 
children.^ Young couples with children find centre-city locations 
appropriate to their interests and needs for relatively shorter 
per.iods of time. Eventually they move to suburban or more predomi- 
nantly residential areas. 

The mobility rate of downtown residents is commonly stereotyped as 
high. Length of residence, however, seems to be associated with age 
and family status: single persons and young couples are the most 
mobile, while the elderly have the longest average length of residence 

RECOMMENDATIONS 

It is recommended that Council receive the foregoing comments of the 
Director of Social Planning on the concept of 'Downtown Living' and 
refer this report to the Director of Planning and Civic Development 
for consideration in the Downtown Plan and to the Director of Social 
Planning for specific downtown housing proposals." 


ane Jacobs, The Death and Life of Great American Cities, 1969. 

^Willi am Michelson, Discretionary & Nondiscretionary Aspects of 
Activity and Social Contact in Residential Selection, 1972 . 
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FIRE AND TRAFFIC MATTERS 


RECOMMENDATION 



1. Brief from 401 Committee of the 
Hastings Sunrise Action Council 
re Intersection of Cassiar Street 
and the 401 Freeway 


The City Engineer reports as follows: 

"At the City Coimcil meeting of October 23, 1973 Council members heard a 
brief submitted by Mrs. Distefano, Chairman of the 4.01 Committee of the Hastings 
Sunrise Action Council on pedestrian crossing problems at the Intersection of 
Cassiar Street and the AOl Freeway. This brief dealt in part with the matter of 
the pedestrian overpass extension to cross the Rupert/Cassiar Street Diversion 
but mainly their concern for immediate treatment of pedestrian crossing difficulties 
related to the traffic signal control equijanent. In point detail they are: 

(i) The timing of the pedestrian crossing light must be lengthened. 

(ii) The crosswalk and pedestrian push light must be co-ordinated. 

(iii) Flashing amber lights should be placed at least a block before 
the crossing to slow down southbound motorists. 

(iv) Pedestrian and school crossing signs must be erected and 20 mile 
speed zones around Rupert Park established. 

(v) We also ask you to arrange for improvements of the present over- 
pass so people can climb it on slippery and icy days. 

Members of the Traffic Engineering Division met with Mrs. Distefano (Chairman 
of the 4.01 Committee) on October 25th to understand the details of their concerns 
and to explain what will be undertaken in the Interest of children's safety when 
crossing to the Begbie Elementary School and to Rupert Park. In detail these are: 

A . The timing of the pedestrian crossing light must be lengthened . 

Comment - At the present time pedestrians are given a minimum 'Walk' 
and clearance interval to cross both roadways and the wide centre 
median in each crossing interval. Because of varying walking speeds 
it is difficult to assure that young children and elderly citizens 
will arrive at the farside roadway within the allotted time. In 
addition, because of the type of signal control equipment, it is 
feasible that pedestrians can be delayed well over a minute before 
receiving a 'Walk' indication. It is our plan to modify the crossing 
arrangaaent so that the crossings of the divided roadway are separate 
functions. Crossings of the east roadway will not require depressing 
a push button as the 'Walk' indication will be displayed automatically 
for about one half -minute plus the clearance interval during each 
cycle length. 

Crossings of the west roadway will be controlled by a 
separate pedestrian signal controller and a pedestrian will experience 
minimum delay in receiving the 'Walk' and clearance interval after 
depressing the push button to actuate the crossing interval. 

For this arrangement to operate efficiently the crossings 
of the two roadways will be misaligned and protected by pipe rail 
fencing to remove any confusion on the part of pedestrians. 

B . The crosswalk and pedestrian push light must be co-ordinated . 

Comment - This request concerns conflict between the pedestrian 'Walk' 
indication coinciding with the southbound flashing green indication 
for motorists. This complaint/request was dealt with on site, where 
it was demonstrated to Mrs. Distefano 's satisfaction that this type 
of traffic signal conflict will never occur during normal operation. 
If such a malfunction should occur our office will be immediately 
notified. 
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Clause #1 continued : 

C . Flashing amber lights shoiild be placed at least a block before the 
crossing to slow down southboimd motorists . 

Comment - This type of alerting device which is used at a number of 
locations elsewhere in the City is not practical at this intersection 
because of the resultant confusion that would exist between south- 
bound motorists and 4.01 destined motorists. However, while this 
special type of signing is not appropriate we will install marginal 
mounted signing in advance of the crosswalk having the pedestrian 
signal. 

D . Pedestrian and school crossing signs must be erected and 20 mile 
speed zones around Rupert Park established . 

Comment - The Park Board will be developing the southerly portion 
of Rupert Park this winter, with 'adventure type' facilities. At 
that time they also plan to fence the Rupert/Cassiar Street side of 
the Playground to deter inadvertent entry onto this arterial street. 
At the present time there is 20 m,p,h. Playground signing on the 
bordering residential streets which will be extended as the park 
size is increased by acqtiisition of the remaining residences on this 
triangular parcel. The main concern of the Hastings Sunrise Action 
Council is being satisfied by the above fencing and the modified 
crossing facilities at Cassiar/4.01 intersection. 

E . We also ask you to arrange for improvements of the present overpass 
so people can climb it on slippery and icy days . 

Comment - The maintenance of this overpass is the responsibility of 
the Provincial Department of Highways. This concern has been 
forwarded to the District Engineer of the Department of Highways 
who has agreed to pursue this matter directly with the Hastings 
Sunrise Action Council. 

The above changes for this intersection have been discussed in detail with 
Mrs. Distefano who is satisfied that the action planned by the Traffic Engineering 
Division will overcome their concern for pedestrian crossings at this location. 

It is therefore RECCMMENDED that funds in the amount of $4,500 be allocated 
from the Traffic Control Reserve for the costs of these modifications." 

2 . Amendment to Fire By-law No. 2193 

The Fire Chief reports the amendments to the Fire Bylaw approved 
by Council July 17, 1973 have been prepared for presentation to 
Council . 

There are, however, some further items of concern for fire safety 
which the Fire Chief recommends Council consider for inclusion in 
the Fire Bylaw at the same time. 

SUGGESTED AMENDMENTS 

A . Occupants of all buildings more than three stories in 
height be required to identify all floors with designating 
numbers or letter of at least six (6) inches in height, to 
be installed within the exit stairways beside the access 
door to each floor. 

B . Occupants of buildings be required to maintain all 
sprinkler systems: wet and dry standpipe systems: 
portable fire extinguishers or other fire fighting 
equipment installed in any building or property in 
good and efficient repair and working order at all 
times. 
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Clause #2 continued : 

C . CORRECTION Fire Bylaw #2193 Section 8 ( 3) of amending 
Bylaw #4668, December 5, 1972 in line 8 should be 
changed from "intended to required" to read "intended 
or required" . 

EXPLANATION 


In the Bylaw report approved by Council July 17, 1973 
the public is directed to use exit stairways instead 
of elevators in high-rise buildings in case of fire. 
In certain evacuation situations it may be necessary 
for the Fire Chief to .direct these people to safe 
floor areas temporarily. 

Firefighters responding to the fire floor via the 
stairways require this designation of floors. 


The maintenance of standpipes and sprinkler systems 
was previously covered by the Vancouver Building Bylaw. 
The newly adopted National Building Code does not 
contain this provision. 

It is therefore necessary to include the requirement 
in the Fire Bylaw of the City in order to control the 
maintenance of this equipment. 

ITEM C - CORRECTION 

This typographical error was noted after Council passed 
this Bylaw amendment and therefore requires Council 
approval for the change. 


RECOMMENDATION 

It is recommended that Council consider the two additional 
amendments and one correction to the Fire Bylaw suggested 
by the Fire Chief, and if approved instruct the Fire Chief and 
Corporation Counsel to draft the necessary amendments for 
submission to Council with the Bylaw amendments in the 
Fire Chief's report approved by Council July 17, 1973. 


ITEM A 


ITEM B 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON CIVIC DEVELOPMENT 


October 18, 1973 


A meeting of the Standing Committee of Council on Civic 
Development was held on Thursday, October 18, 1973, at 3:40 p.m, 
in the No. 2 Committee Room, third floor. City Hall. 

PRESENT ; Alderman Massey (Deputy Chairman) 
Alderman Bowers 
Alderman Pendakur 

CLERK: M. James 


INFORMATION 

1. Robson and Burrard Streets: 

Proposed Development "Vancouver International Centre" 

Mr. Morris J. Wosk appeared before the Committee to support 
his proposed development on the south-east corner of Robson and 
Burrard Streets. 

Mr. Wosk submitted to the Committee a brochure outlining the 
development called "Vancouver International Centre" which would 
consist of two shaped towers rising from a three storey base. The 
three storey base would cojisist of retail and some parking, with 
more parking and theatres in the underground section. The northern 
most tower fronting on Robson Street would be a hotel with 
convention facilities and the south tower would be offices. In 
front of the hotel runing from the hotel tower to Robson Street is 
a three storey covered courtyard with retail space on the east and 
west sides of the courtyard. Mr. Wosk submitted information that 
a development permit had been issued in 1965 for the subject site 
granting a floor space ratio of 10 and a subsequent development 
permit for a floor space ratio of 12. Mr. Wosk also submitted the 
following as a comparison of "Vancouver Internation Centre" and 
other projects in the City: 

"Height and Floor space ratio of our project in comparison 
with others :- 


Height 


Number of 
Stories 


Floor Space 
Ratio 


Royal 
Centre 


466' 


33 


10.93 


Pacific 
Centre 


410 


30 


10.04 


Vancouver 
Centre 

Birks 


452' 
424' 


35 
35 


10 
10 


Vancouver 
International 
Centre - 


247 


23 


10.4 


(approximately 160 to 220 feet lower than 
above projects) " 


cont'd. . . . 
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Robson and Burrard Streets : 
Proposed Development (continued) 

Mr. Wosk brought to the attention of the Committee that Burrard 
Street was a 99' street and that Howe and Hornby were 66 feet widths 
and that other developments had been allowed of similar size when 
they abutted 99' streets. Mr. Wosk noted that there would be no 
shops underground and there would be three levels of parking 
comprising a total of 360 spaces. There would be approximately 
120 to 130 boutique-style shops in the retail area. Mr. Wosk 
pointed out to the Committee that in planning this development, 
the guidelines for the downtown development had been followed as 
closely as possible. 

The Committee was advised that the present zoning (CM-1) 
provided for a floor space ratio of 1.0 to 5.0 depending upon the 
bonuses allowed. The previous zoning (CM-2) had provided a floor 
space ratio of up to 16.0. It was noted that this site lay to the 
west of Block 61, the area proposed for development by the Provincial 
Goverrment, the plans for which had been shown to Council sometime 
previously. The Planning Department is of the opinion that this 
site should be generally the same in development as Block 51 and 61. 

The points that were raised during discussion noted that site 
coverage of the proposal was 95% and that public open space as a 
separate use was not an integral part of the design. 

The development permit had been applied for on August 28, 1973, 
and because this was shortly before the Public Hearing held on 
September 6, 1973, which imposed the interim zoning on this site, 
the development permit was being held. 

Mr. Wosk advised that the cost of the site had been approximately 
$100.00 per square foot and his costs to date had been in the 
neighbourhood of $1,000,000.00 over a three year period. 

In concluding his remarks, Mr. Wosk asked the Committee for 
direction on subsequent steps he might take. 

RESOLVED that the submission be received. 


The meeting adjourned at approximately 4:25 p.m. 


* * * * * 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON SOCIAL SERVICES 


A meeting of the Standing Coitiinittee of Council on Social 
Services was held on Thursday, October 25, 1973 in the No. 1 
Committee Room, third floor. City Hall. The Chairman called 
the meeting to order at approximately 1:45 p.m. and the Committee 
agreed to recess until after the Special Council meeting. The 
meeting reconvened at 2:30 p.m. 

PRESENT: Alderman Rankin (Chairman) 

Aldermen Hardwick and Marzari 

ABSENT : Alderman Linnell (Leave of Absence) 

COMMITTEE CLERK: M. Kinsella 


The minutes of the meeting of October 11, 1973 were adopted. 
INFORMATION 

1 . Police Department C.P.I.C. System 

At its meeting of October 11, 1973, Alderman Marzari raised 
the matter of the intended use of the Police Department C.P.I.C. 
system* to distribute information Canada wide on terms of probation 
of juvenile offenders. 

The Chief Probation Officer submitted the attached information 
report on this matter to the Committee. He indicated that it was 
his intention to submit a report to the Committee for its considera- 
tion prior to its implementation. Mr. Gillis stated that the system 
would make available important information during evenings, early 
morning hours and weekends, when most probation breaches occur. It 
would also increase the effectiveness of the Probation Officer in 
extending his service to the Community by having the Police Officer 
act as his agent during his absence from duty. He also stressed 
that this information would be maintained as confidential and, upon 
the termination of the juvenile's probation period, all records of 
the particular juvenile would be removed from the system. 

Mr. Witson, Lawyer with Children's Aid Society, stated that, 
while he favours the increased surveillance to enforce probation 
orders, this can best be done by the Probation Officer rather than 
delegating this responsibility to the Police Department, particularly 
as many juveniles see the Police Officer as a threatening figure. 
Mr. Witson pointed out that at present the Police have authority to 
apprehend a child under the Protection of Children's Act. 

Your Committee felt that a better alternative to the proposed 
system would be the availability of the Probation Officer on a 24- 
hour basis. Mr. Gillis stated that at present. Probation staff are 
available on a voluntary basis outside normal working hours and, to 
his knowledge, an emergency call to a Probation Officer has never 
gone unanswered . 

cent ' d .... 
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Clause No. 1 (cont'd) 

The Police Department representatives stated the information 
involved is already available on a card index system of Police files. 
The proposed new system would really not be different, except that 
it would be more efficient. 

Following further discussion, your Committee 

RESOLVED 

To receive the report of the Chief Probation Officer and 
instruct the Chief Probation Officer to forward copies of 
his report to the City Prosecutor, District Judge Eckardt, 
the Attorney-General, the Minister of Human Resources, 
Children's Aid Society, Judge Murphy at the Family Court, 
and the Civil Liberties Union, as well as various members 
of the Bar, for discussion and comment, with a report back 
to this Committee on their comments . 

FURTHER RESOLVED 

That the Children's Aid Society and the Chief Probation 
Officer be requested to report back to this Committee 
within a month on more effective alternatives to the 
proposal to distribute information Canada wide on terms 
of probation of juvenile offenders. 

The Committee requested, and received, assurance from the Chief 
Probation Officer that the proposed system would not be implemented 
prior to further consideration of this matter by the Committee. 

2 . Co-ordination of Services, Downtown Eastside Area 

As agreed at the meeting of September 27, 1973, your Committee 
met with representatives of the Downtown Eastside Residents Associa- 
tion, the Police Department and the Social Planning Department to 
discuss the following recommendation from the Police Department report 
dated September 7, 1973: 

"That a permanent body be set up under the Social Planning 
Department to coordinate all City and Social Services 
involved in combatting social problems in the area - This 
body to include representatives of City, Police, Welfare, 
Juvenile Authorities, and both Business and Citizen groups, 
and L.C.B. Social Planning is currently moving in this 
direction and their efforts should be encouraged." 

Mr. Macoomb, representing the Downtown Eastside Residents Associa- 
tion, stated that his Organization is of the opinion that the Social 
Services Committee should undertake this co-ordination function. 
DERA considers that it would be extremely difficult for a citizen 
group to achieve effective co-ordination of service delivery by 
various civic departments and other agencies. 

Inspector Herdman pointed out that the problems in the Skid 
Road area are numerous — alcoholism, involvement of beer parlours 
and other types of premises, high incidence of crime as evidenced 
by strong armings, violence, juveniles involved in all areas of crime 
from violence to drugs, both hard and soft, and inhalants. He sees a 
need for somebody who could identify problems, examine them in depth, 

cont ' d .... 
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Clause No. 2 (cont'd) 

and bring together agencies needed to resolve a particular problem 
and also capable of ensuring agency and/or city department accounta- 
bility for specific actions. 

The Director of Social Planning was not in complete agreement 
with his Department undertaking this function. He suggested that the 
Social Services Committee consider establishing a sub-committee of 
various civic departments and other groups involved in the area and 
with representation from the Committee. He also considered that, 
because of the multiplicity of problems in the area, including pro- 
blems with juveniles, that DERA could not be expected to undertake 
this function. 

Some of the points brought out in discussion were: 

(a) formation of a Task Force to consider various problems 
as they arise and to call on resource people as needed 
with the Chairman of the Task Force perhaps being the 
Chairman of the Standing Committee on Social Services; 

(b) appoint a staff member to look at policy alternatives 
and assist the Committee with co-ordination of services 
in the Downtown Eastside; 

(c) regular meetings of the various departments and agencies 
involved in the area to compare notes on various problems 
which they feel are frustrating their effective functioning; 

(d) a need for two types of planning: 

(i) short term which perhaps might be more appropriate 
for a task force to undertake and 

(ii) long term planning, e.g. housing, renovations to 
existing buildings, etc. 

(e) instruct the staff to give consideration to ways by which 
some of the problems in the area could be tackled, in- 
cluding some of the recommendations contained in the 
Police report of September 7, 1973 for report back to 
the Committee for consideration. 

Your Committee was of the opinion that co-ordination of services 
in this area should be a responsibility of the elected officials, e.g. 
the Standing Committee on Social Services, but no agreement was 
reached on how best to effect this co-ordination. 

Following further discussion, it was 

RESOLVED 

That there be a special meeting of the Standing Committee 
on Social Services with all departments, agencies, and 
organizations involved in the area, with the 1971 Down- 
town Eastside report forming the basis of discussion in 
order formulate what action should be taken and by whom, 
formulate both long and short term plans for the area 
and to determine what kind of co-ordinating body is 
needed in the area . 


The meeting adjourned at approximately 4:05 p.m. 


MINUTES 


OCTOBER 29. 1973 


OFFICIAL TRAFFIC COMMISSION 


A meeting of the Official Traffic Commission was held in 
No. 1 Committee Room, Third Floor, City Hall on Monday, October 29th, 
1973, at 7:30 p.m. 


PRESENT 


CLERK ; 


Adoption of Minutes 

The minutes of the meeting held on October 3rd, 1973, were 
adopted. 

1. Crossing at 4th Avenue and Trimble Street, 

Request for Pedestrian Activated Signal Light 

Dr. Roy Hooley presented a brief on behalf of concerned parents 
and citizens requesting the City install either an overpass or a 
pedestrian activated light at the intersection of 4th Avenue and 
Trimble Street. A movie was shown illustrating the dangers of the 
intersection; the volume of traffic; speed of motorists, and the poor 
visibility because of the curve in the road and the fact that the view is 
obstructed by a very high wall and a telephone pole. This film was 
taken at child's level to emphasize the poor vis bility for children 
at this intersection. Dr. Hooley also played a tape recording to 
demonstrate the frequency and length of gaps in the traffic stream. 

A petition was submitted to the Commission, containing 290 
signatures. The delegation considered that the frequency and length 
of gaps in the traffic stream are not sufficient to allow the children 
to cross the street in safety. The delegation is concerned for the 
safety of the children who cross this intersection on their way to and 
from school and expressed particular concern for the safety of those 
children crossing the intersection in the evening to attend various 
community functions. Concern was expressed with the speed at which 
students from the University travelled this road, both during the day 
and in the evenings. 

The concerned parents group conducted a survey of traffic volumes 
between the hours of 4:00 p.m to 6:00 p.m. on October 3rd, 1973, which 
showed that in excess of 2,000 vehicles used the intersection within 
this period. The brief put forward the argument that, according to 
the American Institute of Traffic Engineers, for an intersection of this 
particular size, 35 feet, a 13 second gap in traffic flow is desirable 
to permit safe crossing. 

The City Engineer reported that a survey by his department 
indicated there were enough gaps in the traffic to allow the children 
to proceed in safety across the road, however, due to the downgrade 
of the road, did feel some special consideration should be given to 
the intersection. The City Engineer suggested a suspended interior 
illuminated pedestrian crosswalk sign accompanied by a yellow flasher. 

Superintendent McRae stated the Vancouver Police Department also 
attended at this intersection and found that motorists travelled at 
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speeds from 20 m.p.h. to speeds of 35 m.p.h and that there was 
sufficient gaps in the traffic to allow the students to cross safely. 
The Police Patrol did not feel there was any need for a pedestrian 
activated signal light. 

After further discussion, the Commission, 

RESOLVED : 

To refer this matter back to the City Engineer and 
the Chief Constable for the following actions: 

(a) To conduct, in conjunction with representatives 
of the concerned parents group, further checks 
at the intersection of 4th Avenue and Trimble 
Street over a 2 to 3 day period on vehicular 
flow, visibility and other factors which might 
effect the safety of the intersection, including 
radar checks on the speed of cars passing the 
intersection. 

(b) Report back to the next meeting of the Official 
Traffic Commission on the results of the above 
check with particular reference to the matter 
of the safety of the children using the cross- 
walk. 

The Chairman suggested that Dr. Hooley contact Mr. Boyes 
and Superintendent McRae to arrange suitable times and days for the 
traffic checks. 

The Commission also noted a communication from Mrs. Dorothy 
Gillis on this matter in support of the request of the concerned 
parents. 

RESOLVED : 

To receive the communication from Mrs. 
Gillis, dated October 25th, 1973. 


2. Commercial Drive - Complaint re increasingly 
Heavy Truck Traffic 


Mr. Al Liberto of the Grandview Chamber of Commerce submitted 
the following brief on behalf of the Grandview Chamber of Commerce 
and the Grandview Woodland Area Council: 

"We are submitting this brief because we are concerned about 
the future of the Commercial Drive business cind residential area. 
Increasing truck traffic is threatening to change the character 
of this area. 

At present the neighbourhood surrounding Commercial Drive 
serves as the home for Italian, Chinese, Portuguese, and East 
Indian groups as well as long established Anglo-Saxon families. A 
lively neighbourhood shopping area along Commercial Drive serves 
this mixed residential population. Most of these stores are small 
businesses which are operated directly by the owners themselves. 
The buildings have stores at street level and apartments in the 
upper floors. In the last, few years many stores have been renovated 
and improved and more retail activities have moved into the area. 
New buildings have been constructed and more are planned. 

PROBLEM : 


Further development and improvement of this lively commercial 
area is threatened bv increasing heavy truck traffic. At present 
the street is designated as a through truck route. As a result 
large semi-trailers use the "drive" as an access route to the water- 
front. The construction of the $20,000,000 container terminal on 
the waterfront at the foot of Commercial Drive will result in much 
more heavy through truck traffic. The National Harbours Board is 
considering using Commercial Drive as the access route to this 
container terminal. 
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This through truck traffic has a detrimental effect on the 
surrounding local commercial and residential area and should be 
banned from Commercial Drive. 

REASONS ; 

1. This heavy truck traffic has an adverse effect on the local 
retail and neighbourhood character of the street. 

(a) The noise hinders businesses and discourages 
pedestrian activity. 

(b) The combination of heavy trucks and automobile 
traffic causes increased congestion problems. 

(c) Since there is no off-street parking many 
customers park -along the street. Increased 
truck traffic will make on-street parking more 
difficult and make the business area less 
accessible to shoppers. 

(d) At present. Commercial Drive has a great deal 

of pedestrian activity. Many people are attracted 
to the "Drive" itself and others cross the "Drive" 
to other activities, e.g. schools, and the 
proposed Britannia Community Center. Heavy truck 
traffic is dangerous to these many pedestrians. 

(e) Since Commercial Drive has only 2 traffic lanes, 

( + 2 parking) , North of First Avenue, the Street 
is not designed to handle large trucks. 

2. Truck routes should by-pass neighbourhoods. This truck route 
goes through the center of a well defined neighbourhood , and 
has an adverse effect on our community. 

3. An alternative route would be Clark Drive, which is located 

3 blocks to the West. This street serves the same destination 
as Commercial Drive and goes through an industrial area. It 
.also has six lanes to handle the traffic. Since Clark Drive 
'is already a major truck route. Commercial Drive duplicates 
its function. Routing all trucks along Clark Drive will 
minimize the adverse effects on our neighbourhood since Clark 
Drive is located on the Western boundary of the Community. 


FOR THE ABOVE REASONS, WE REQUEST THAT THROUGH TRUCK TRAFFIC BE 
REMOVED FROM COMMERCIAL DRIVE. WE SUGGEST THAT THIS CAN BE 
ACCOMPLISHED BY DIVERTING THESE TRUCKS TO CLARK DRIVE AND DESIGNATING 
COMMERCIAL DRIVE AS A LOCAL STREET." 


The City Engineer advised that the Engineering Department would 
be submitting within a month a review of the City's total truck net- 
work which would include recommended change to the present system. 

The Commission, 

RESOLVED; 

THAT the report of the City Engineer, when 
completed, be forwarded to the Grandview Chamber 
of Commerce and other interested groups through- 
out the City for their perusal, following which 
a special Official Traffic Commission meeting will 
be held on this matter with all interested parties 
being invited to respond to the Engineer's 
recommendations. 


3 . Criteria for School Crosswalks at Multi-lane Streets 

The Chairman produced a draft report on School Crossing Protection 
Criteria, setting out the various types of crosswalks and special 
intersections that required attention. 
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i^ESOLVED ; 


To receive the draft report submitted by the 
Chairman and refer it to the members of the 
Official Traffic Commission for comment. 


Crosswalk at Kingsway and McKinnon 


A communication was received from Mr. John Mitton, dated 
October 13th, 1973, expressing concern for the lack of school patrol 
at the crosswalk at McKinnon and Kingsway. 

The representative of the Vancouver Parent-Teacher Council 
advised the meeting that this crosswalk was on an angle and had a 
flashing light. She informed the Commission that it was suggested to 
the school that the crosswalk be eliminated at Kingsway and McKinnon 
and have the children cross at Kingsway and Joyce where there was a 
light and a shorter distance to cross, however, it should be a longer 
light in order to assist the small children in crossing. 

The City Engineer advised that they have received no complaints 
on this intersection , either to the Engineering Department or to the 
Police Department. 

After further discussion, it was, 

RESOLVED ; 


THAT the matter be referred to the City 
Engineer and the Vancouver Police Depart- 
ment for a report "to the next Official 
Traffic Commission meeting. 


The meeting 


adjourned at approximately 9:00 p.m. 


FOR COUi^Cil t: 


ham SEE PA£E(s)^^2^ 


CITY OF VANCOUVER 


SPECIAL COUNCIL - NOVEMBER 15, 1973 
PUBLIC HEARING 

A Special Meeting of the Council of the City of Vancouver was 
held in the Council Chamber on Thursday, November 15, 1973, at 
7:30 p.m. for the purpose of holding a Public Hearing to amend the 
Zoning and Development By-law. 

PRESENT ; Mayor Phillips 

Aldermen Bowers, Harcourt, Hardwick, Linnell, 
Marzari, Massey, Pendakur, Rankin 
and Volrich 

ABSENT: Alderman Gibson 

CLERK TO THE COUNCIL : M. James 

MOVED by Aid. Rankin, 
SECONDED by Aid. Linnell, 

THAT this Council do resolve itself into Committee of the 
Whole, Mayor Phillips in the Chair, to consider proposed amendments 
to the Zoning and Development By-law. 

- CARRIED UNANIMOUSLY 

1. 100 Block East 14th Avenue 
(Quebec to Main Streets) 

An application was received from Mr. E. Nieminen to rezone 
Lot 6, Block 51, D.L. 302, being property situated on the south 
side of East 14th Avenue between Quebec and Main Streets. The 
present zone is C-2 Commercial, the requested zone is RM-3 Multiple 
District . 

The application was approved by the Technical Planning Board 
provided the applicant undertakes to develop the same with the lot 
immediately to the west as one development. The application was 
approved by the Vancouver City Planning Commission with the same 
condition. 

The Mayor called for speakers for or against the application 
and no one appeared. 

MOVED by Aid . Bowers , 

THAT the application be approved and the By-law be amended 
accordingly. 

- CARRIED UNANIMOUSLY 

2. 1500 Block East Pender Street 
(McLean to Woodland Drives) 

An application was received from Mr. M. Gurniak to rezone 
Lot 15, Sub. 5, Block C, D.L. 183, being property situated on the 
north side of East Pender Street between McLean and Woodland Drives. 
The present zone is RM-3 Multiple Dwelling, the requested zone is 
M-1 Industrial District. 

The application was approved by the Technical Planning Board 
and the Vancouver City Planning Commission. 

The Mayor called for speakers for or against the application 
and no one appeared. 

MOVED by Aid. Harcourt, 

THAT the application be approved and the By-law be amended 
accordingly. 


- CARRIED UNANIMOUSLY 
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3. S/E Corner East 2 2nd Avenue 
and Boyd Diversion 


An application was received from Mrs. D. Leung to rezone 
Lots 1-3 inclusive. Section 48 NW% , T.H.S.L., being the south- 
east corner of East 22nd Avenue and Boyd Diversion. The present 
zone is C-1 Commercial, the requested zone is CD-I Comprehensive 
Development District. 

The application was approved by the Technical Planning Board 
with the CD-I By-law restricting the development as follows: 

(a) Uses - Senior Citizens' apartments with customary 
ancillary off-street parkiivr; 

(b) Floor Space Ratio - not to exceed 0.6l but the 
area of space occupied by stora^re and heating 
in the cellar may be excluded. For the purpose 
of calculating the floor space ratio permitted, 
the site area may be taken to consist of Lots 1 , 
2 and 3» plus that portion of the land in excess 
of street reauirements located between the 
western boundary of Lot 1 and the east side of 
the realigned Boyd Diversion; 

(c) Height - not to exceed two storeys and cellaa? or 
one storey and basement nor ?2' meas;ired from the 
average building grade along East 22nd Avenue; 

;md sub.iect also to the following: 

(d) The detailed scheme of development is to be 
first approved by the Technical Planning Board 
after advice from the Design Panel and consulta- 
tion with the City Planning Commission, the 
Technical Planning Board having particular regard 
to the building providing adequate setback from 
the property lines, suitable landscaped areas and 
off-street parking at 1 space for every 6 
units . 

(e) No part of the building shall be constructed 
west of the proposed sewer and water mains ease- 
ment and the remainder of the land to be stiitably 
landscaped to the satisfaction of the Director of 
Planning and Civic Development; 

(f) The applicants: 

(i) obtaining approval of City Covincll following 
a report thereon from the Supervisor of 
Property and InsTirance to the sale to them 
of the land in excess of street requirements 
between the west side of Lot 1 and the east 
side of the realigned Boyd Diversion, and, 

(ii) giving an xmdertaking satisfactory to the 
Director of Planning and Civic Development 
that they will first provide a satisfactory 
arrangement with the City whereby Lots 1, 2 
and 3 plus the portion of the street acquired 
will be consolidated into one peurcel and 
registered in the Land Registry Office. 

Should the above conditions not be complied with by the 
owners in order to pemit the enactment of the 
amending by-law to be implemented within 180 days from 
this (Public Hearing) date, this approval shall expire. 


cont ' d. 
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S/E Corner East 22nd Avenue 
and Boyd Diversion (continued) 

The application was also approved by the Vancouver City 
Planning Coiranission, who resolved: 


(a) That some consideration be given to including space 
for tenants' garden plots in the proposed landscaped 
area; and 

(b) That the design of the roof be modified if possible 
to allow for the preferences of the Chinese 
commxmity in regard to peaked roof lines. 


The Mayor called for speakers for or against the application 
and no one appeared. 

MOVED by Aid. Harcourt, 

THAT the application be approved subject to the conditions 
listed by the Technical Planning Board and the Vancouver City 
Planning Commission. 

- CARRIED UNANIMOUSLY 


4 . 1000 Block Barclay Street 

An application was received from Mr. R.E. Fairbairn of the 
Y.M.C.A. to rezone Lot 4 Eh and Vlh, Block 7, D.L. 185, being 
property situated on the south side of the 1000 Block Barclay 
Street. The present zone is RM-4A Multiple Dwelling and the 
requested zone is CM-1 Commercial. 

The application was approved by the Technical Planning Board 
and the Vancouver City Planning Commission. The Vancouver City 
Planning Commission resolved as follows: 


THAT the CcanmiBsion approve the proposed uses for this 
site, but bearing in mind the Impact on pedestrian 
activity and visual amenity, request that the final 
drawings evince improvement in these areas in keeping 
with the intention of the recently approved amendments 
to the Downtown 2k>ning By-law. 


Mr. C. Garside, owner of 104 3 Barclay Street, spoke to the 
matter raising the concern with the matter of increased parking 
which the development might require. Mr. Garside noted that 2 00 
residents lived on the 1000 Block Barclay Street. 

Council was advised that 325 residents of the area had been 
notified and that there would be no additional parking provided 
as the land to be used for this development was presently a 
surface parking lot. 

MOVED by Aid. Harcourt, 

THAT the application be approved subject to the conditions of 
the Technical Planning Board and the Vancouver City Planning 
Commission. 

- CARRIED 

(Alderman Pendakur voted against the motion) 

5. 3150 Rosemont Drive - 
Champlain Heights Area 

An application was received from Mr. F.D. Siudut of the 
M. Kopernik Foundation to rezone lot 44, D.L. 344, Plan No. 14240, 
being the property situated at 3150 Rosemont Drive in the Champlain 
Heights Area. The application is to further amend CD-I Comprehensive 
Development By-law No. 4580 to add the following use: 'personal care 
home ' . 
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3150 Rosemont Drive - 

Champlain Heights Area (continued) 

The application was approved by the Technical Planning Board 
subject to prior compliance by the owners to the following 
condition : 

that the detailed scheme of development, i.e., the 
provision of personal care home vaxite be first 
approved by the Technical Planning Board upon filing 
of a Development Permit Application. 

The application was also approved by the Vancouver City 
Planning Commission who endorsed the recommendation of the 
Technical Planning Board. 

The Mayor called for speakers for or against the application 
and no one appeared. 

MOVED by Aid. Pendakur, 

THAT the application be approved and the By-law be amended 
accordingly. 

- CARRIED UNANIMOUSLY 

6. 6600 Block Arlington Street 
Champlain Heights Area 

An application was received from the Director of Planning to 
rezone Lot 96, D.L. 339, Plan No. 13659, being property situated 
on the west side of the 6600 Block Arlington Street approximately 
140 feet south of East 49th Avenue in the Champlain Heights Area. 

The application is to further amend CD-I Comprehensive 
Development By-law No. 4515 to add the following use: 'residential 
complex providing room and board' and the development to be restricted 
to a floor space ratio not to exceed 0.45 and the height not to 
exceed two storeys and cellar or one storey and basement. 

The application was approved by the Technical Planning Board 
and the Vancouver City Planning Commission. 

Mr. Angus Grant, 6650 Arlington Street, speaking on behalf 
of the Champlain Villa, objected to the development on a basis of 
a two-storey building across the street from them and concern about 
the possibility of the occupants of the institution. Mr. Grant 
read and filed with the Council a petition containing approximately 
720 signatures. 

Mrs. Doreen Ross also of Champlain Villa spoke in support of 
the position expressed by Mr. Grant. 

Mr. E. Bjornson, the immediate past President of the Vancouver 
Association for the Mentally Retarded spoke in support of the 
application and advised Council that the Association had two homes 
presently in operation, one in North Vancouver and the other one 
in Richmond. Mr. Bjornson explained to the Public Hearing, the 
proposed method of the operation of the institution and stressed 
the use of responsible adults as house parents in this particular 
location . 

Mrs. Lawson of 663 Toderick spoke to the Council and advised 
that she and her husband, when they purchased their house they 
presently occupy, 18 months ago, were told that the property under 
application was reserved for senior citizen housing. 

Moved by Aid. Har court, 

THAT the application be approved and the By-law be amended 
accordingly. 


- CARRIED UNANIMOUSLY 
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7. Building Line - East 37th Avenue 
Eraser to Inverness Streets 


An application was received from the Director of Planning to 
amend Schedule E - Part II - Building Lines - to establish a 
building line on the north side of East 37th Avenue from the east 
property line of Eraser Street to the west property line of 
Inverness, as shown on Plan LC493 prepared by the City Engineer; 
whereby this portion of 37th Avenue will ultimately be 50 feet 
in width . 

The application was approved by the Technical Planning Board 
and the Vancouver City Planning Commission. 

The Mayor called speakers for or against the application 
and no one appeared. 

MOVED by Aid. Harcourt , 

THAT the application be approved and the By-law be amended 
accordingly . 

- CARRIED 

(Alderman Pendakur voted against the motion) 

8. Building Line - Both Sides 
Cambie Street between 16th 
and 2nd Avenues 


An application was received from the Director of Planning to 
amend Schedule E - Part II - Building Lines - to establish a 
building line on both sides of Cambie Street between 16th and 2nd 
Avenues, as shown on Plan L369 prepared by the City Engineer, 
whereby this portion of Cambie Street will ultimately be 100 feet 
in width. 

The application was approved by the Technical Planning Board 
and the Vancouver City Planning Commission. 

Mr. Orr spoke to the matter of the apparent jog which will 
appear after the imposition of the building lines at the 
intersection of Cambie Street with 16th Avenue. 

MOVED by Aid. Harcourt, 

THAT the application be approved and the By-law be amended 
accordingly. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Linnell, 

THAT the Committee rise and report. 


- CARRIED UNANIMOUSLY 


MOVED by Aid. Linnell, 
SECONDED by Aid. Harcourt, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 

The Council adjourned at approximately 8:40 p.m. 


***** 


FOR CGUuZll ACTION SEE 


The foregoing are Minutes of the Special Council (Public Hearing) 
dated November 15, 1973, adopted by Council on November 27, 1973. 


MAYOR ? 
CITY CLERK 
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CITY OF VANCOUVER 


REGULAR COUNCIL IlEETING 

A Regular meeting of the Council of the City of Vancouver was 
held on Tuesday, November 20, 1973, in the Council Chamber at approxi- 
mately 2:00 p.m. 

PRESENT; Tlayor Phillips 

Aldermen Bowers, Gibson, Harcourt, Hardwick, 
Linnell, Massey, Pendakur, Rankin & 
Volrich 

ABSENT ; Alderman Tlarzari 
CLERK TO THE COUNCIL ; R. Henry 


PRAYER The proceedings in the Council Chamber were opened with 
prayer. 

ACKNOWLEDGMENT 

The Mayor acknowledged the presence in the Council Chamber students 
from Vancouver City College, under the direction of Mrs. Betsy McDonald. 


'IN CAMERA' MEETING 

The Council was advised that the 'In Camera' Committee was agree- 
able to the items proposed for 'In Camera' consideration later this 
day. 


ADOPTION OF MINUTES 

MOVED by Aid. Pendakur, 
SECONDED by Aid. Hardwick, 

THAT the Minutes of the Regular Council meeting (with the exception 
of the 'In Camera' portion), dated November 6, 1973, be adopted. 

- CARRIED UNANIMOUSLY. 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Linnell, 
SECONDED by Aid. Pendakur, 

THAT the Council resolve itself into Committee of the Whole, Mayor 
Phillips in the Chair. 

- CARRIED UNANIMOUSLY. 


REPORT REFERENCE 

1. False Creek Policies and 
Area 6 Development 

Council received a Report Reference by Mr. N. Griggs and Mr. D. 
Hickley, members of the Planning Department, Mr. R. Henriquez, Architec- 
tural Consultant to the False Creek Planning Team, Mr. E. D. Sutcliffe, 
Special Consultant, and the Director of Finance. 

The Report Reference was in further explanation of the following 
reports ; 

Special Committee on False Creek dated November 20, 
1973. 

Director of Finance and E.D. Sutcliffe' s report dated 
November 16, 1973. 
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REPORT REFERENCE (cont'd.) 

1. False Creek Policies and 

Area 6 Development (cont'd.) 

False Creek Policies prepared by the City Planning 
Department dated November 1973. 

Area Six, the Development Opportunity, prepared by 
the City Planning Department. 

The Council in receiving the Report Reference and dealing with the 
reports, made certain changes which are reflected in the following motion 
by Alderman Hardwick: 

False Creek Policies 

MOVED by Aid. Hardwick, 

THAT the policies set out in the report described as "False Creek 
Policies" dated November 1973, be approved as a basis for the preparation 
of sub-area concept plans after making the following changes to the 
report as noted hereunder: 

Carried Unanimously. 

(a) On Page 5, add the words 'except under the bridges' in the 
paragraph starting 'covered moorage' so as to read: 

' Covered moorage (boathouses) will not be permitted in 
the creek except under the bridges'. 

(b) On Page 5, change the word 'should' to 'may' in the para- 
graph starting 'persons wishing' so as to read" 

'Persons wishing to live aboard their motor or sailing 
vessels in False Creek, may be permitted to do so. ' 

(c) On Page 9, insert the words 'age and incomes' before the 
word 'mix' in the paragraph starting 'the population mix' 
so as to read: 

'The population age and incomes mix as reflected in 
the Greater Vancouver region be adopted as a basin 
wide objective. ' 

(d) On Page 9, in the paragraph starting 'ownership', add the 
words 'on the understanding that on City land it shall be 
leased land' after the word 'encouraged' so as to read: 

'Ownership of residential units should be encouraged, 
on the understanding that on City land it shall be 
leased land. ' 

(e) On Page 11, delete the last sentence in the paragraph com- 
mencing 'acceptance' so as to read: 

'Acceptance of any proposal shall be dependent upon 
the overall design approved by Council, such overall 
design meeting the criteria outlined above. ' 

(f) On Page 19, change the paragraph commencing with the word 
'wholesale' to read as follows: 

'Wholesale and distribution facilities which need to 
be adjacent to downtown should be principally east 
of Cambie Street, preferably east of Main Street 
and should preferably not be on the waterfront. ' 
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REPORT REFERENCE (cont'd) 

False Creek Policies and 
Area 6 Development (cont'd) 

(g) On Page 23, delete the following sentence in the fifth line of 
the paragraph commencing 'bridge crossings': 

'At the same time, when and if the opportunity 
presents itself, existing bridge crossings should 
be replaced with tunnels. ' 


so that the paragraph reads as follows: 

'Bridge crossings over False Creek have an overwhelming 
effect on a wide range of community values e.g. views, 
noise, community structure, etc. Bridge crossings on 
new alignments will not be acceptable. The same time 
the detrimental effects must be treated to ensure the 
best liveability standards in the new developments.' 

(h) On Page 25, change the first policy stated so that it reads: 


'The removal of the Kitsilano Trestle is the top priority. ' 


- CARRIED UNANIMOUSLY 

Area Six Development 

MOVED by Aid. Hardwick, 

THAT the seven recommendations shown on Page 5 of the report "Area 
Six the Development Opportunity" be adopted. 

FURTHER THAT the Development Consultant prepare detailed procedural 
plans for the physical, social and economic development for the first 
stage, for report back to Council. 

FURTHER THAT the Director of Planning make application to rezone 
the lands involved in the first phase of the development. 


- CARRIED UNANIMOUSLY. 


False Creek Development Financial Implications 

The Director of Finance requested that the land costs shown under 
the heading "Park Land" in his report of November 16, 1973, be changed 
to read as follows: 

From:$ 387,000 To: $ 250,000 

2,883,000 3,000,000 
4,185,000 4,700,000 

MOVED by Aid. Hardwick, 

THAT the report of the Director of Finance and the Special Consultant 
dated November 16, 1973, be received for information. 

- CARRIED UNANIMOUSLY. 


Reports of the City Planning Commission 
re False Creek 


During consideration of the foregoing matter. Council noted a report 
dated November 16, 1973, from the City Planning Commission concerning 
False Creek Development and a further report also dated November 16, 1973, 
being a summary report as a result of the False Creek Review Panels. 

MOVED by Aid. Hardwick, 

THAT the foregoing reports from the City Planning Commission dated 
November 16, 1973, be received and the report on the False Creek 
Development be referred to the Special Committee of Council re False 
Creek. 


- CARRIED UNANIMOUSLY, 
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The Council recessed at approximately 3:45 p.m. and follow- 
ing an 'In Camera' meeting in the Mayor's Office, reconvened 
at approximately 4:10 p.m. in the Council Chamber, with the 
same personnel present. 


UNFINISHED BUSINESS 

1. 122-126 West Hastings Street 

At the Council meeting on November 6, 1973, the Corporation Counsel 
was requested to report to this meeting as to whether the proposed 
development at 122-126 West Hastings Street is a conditional use or not. 
The Design Panel was also invited to be present and comment on the 
matter. 

Council noted a letter from the Corporation Counsel advising that 
he was exchanging correspondence on the legal aspects with the Solicitor 
involved and therefore was unable to report this day. 

MOVED by Aid. Bowers, 

THAT this matter be tabled. 

- CARRIED UNANIMOUSLY. 


BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS 

A. BOARD OF ADMINISTRATION 

General Report, November 16, 197 3 

Harbours and Parks Matters (November 16, 197 3) 

With the agreement of Council, the agenda was varied to consider 
the matter of Renovations to Jericho Officers' Mess. 

Circulated this day, was a detailed information sheet from the Park 
Board dated November 20, 1973, on the proposed capital expenditure, oper- 
ating costs, and the justification for expanding the recreation facili- 
ties . 

MOVED by Aid. Bowers, 

THAT an allocation of $75,000 as requested by the Park Board for the 
Renovations to the Jericho Officers' Mess, be approved on the under- 
standing that one-third of the costs would be recovered from the 
Provincial Government. 

- CARRIED UNANIMOUSLY. 


COmUNICATIONS OR PETITIONS 

1. Advisory Committee to Interim 
Detoxification Unit 


Under date of November 8, 197 3, the Mayor submitted a letter recom- 
mending that Alderman Rankin be the Council appointee to the Advisory 
Committee of the Interim Detoxification Unit. This was pursuant to an 
action taken by Council on October 23, 1973 when Council considered a 
special report on detoxification. The Mayor requested that Alderman 
Harcourt be also added to the Committee. 

MOVED by Aid. Linnell, 

THAT Aldermen Rankin and Harcourt be the Council appointees to the 
Advisory Committee of the Interim Detoxification Unit. 


- CARRIED UNANIMOUSLY. 
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COmUNICATIONS OR PETITIONS (cont'd.) 

2. Change of Starting Time re 
November 27, 1973 Council 

riOVED by Aid. Bowers, 

THAT the next regular meeting of Council on Tuesday, November 27, 
1973, commence at 1:30 p.m. in No. 1 Committee Room to study development 
proposals re Blocks 51/61/71 in accordance with the recommendation of 
the riayor contained in his letter of November 9, 1973. 

- CARRIED UNANinOUSLY. 


3. 8th World Congress of the 
United Towns Organization, 
Dakar, Senegal 


The Council noted a letter from the 8th World Congress of the United 
Towns Organization inviting Council to take part in the Congress which 
will be held December 26 - 29, 1973 in Dakar, Senegal. 

riOVED by Aid. Bowers, 

THAT the communication be received. 

- CARRIED UNANIMOUSLY. 

4 . Community Ilusic School - Vanier Park 

Council noted the following letter from the riayor dated November 13, 

1973: 


" On September 18th, 1973 Council passed the following resolution: 
■•That the proposal of the Community Music School be re- 
ferred to the parties in the area for consideration at 
a meeting of various parties to be arranged by the 

Director of Planning & Civic Development, in the Museum- 
Planetarium complex, for report back to Council; that in 
the meantime the Corporation Counsel confirm this proposed 
use as within the terms of the lease, and finally that the 
Park Board be asked to comment on the proposal of the 
Community Music School,' 

The meeting in the area was held and the residents evidently ap- 
proved the plans of the Community Music School. A copy of the 
letter from Mrs. William Smith, representative of the area resi- 
dents, is attached. You will note that she stresses that the 
residents would like to see an early completion of the renovation 
plans of the Community Music School. They would also like to 
have Chestnut Street widened and a sidewalk installed. 


The report of the Corporation Counsel is also attached and it 
indicates that the lessor (the Federal Government) will have to 
give prior written consent before we can sub-lease the premises 
to any other party. We will also have to turn over 75% of all 
rent (75C per year) . 

A copy of the comments of the Park Board is also attached as per 
the Council resolution. Reference is made in their letter to the 
desire of Alderman Volrich to investigate the feasibility of a 
multi-cultural centre that could include the Community Music School. 
This is a mistaken impression. The multi-cultural centre that 
Alderman Volrich is investigating could not possibly include the 
Community Music School and does not contemplate using Building 14. 
Alderman Volrich should still meet with Commissioner Robertson to 
discuss the possibility of locating a multi-cultural centre in the 
Vanier Park area but this possibility should not be confused with 
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the Community Music School project. 

I would therefore like to recommend the following: 

a) the Corporation Counsel be asked to communicate with the 
appropriate Federal department to request their written 
consent to the sub-lease of the Building 14 to the 
Community Music School, 

b) that the Engineering Department be asked to report back 

on the widening of Chestnut Street and the installation of 
appropriate sidewalks, 

c) that Alderman Volrich meet with the Park Board representative 
to discuss the possible location of a multi-cultural centre 
in Vanier Park and to include in those discussions the wishes 
of the Asian Arts group to be located in the area, 

d) that subject to Federal approval, as in (a) above. Council 
agree to lease Building 14 to the Community Music School 
in accordance with the following conditions: 

i) that the Community Music School of Greater 
Vancouver have the right to reconstruct and 
use Building 14 for the purposes of the School, 

ii) that the term of lease granted by the City be 
from December 31, 1974 through to December 31, 
1995 at a rental fee of $1.00 per annum, 

iii) that the lease conditions be contingent upon the 
ability of the Community Music School to demonstrate 
its capacity to finance the reconstruction of Building 
14 by December 31st, 1974. " 


MOVED by Aid. Bowers, 

THAT the foregoing recommendations of the Mayor be approved. 

- CARRIED UNANIMOUSLY. 


5. Proposed Burrard-Arbutus 
Connector 


MOVED by Aid. Linnell, 

THAT the request of the Kitsilano Ratepayers' Association to appear 
as a delegation later this day, to speak to the matter of the proposed 
Burrard-Arbutus Connector, be granted. 

- CARRIED UNANIMOUSLY. 


6. Burrard-Arbutus Connector 

MOVED by Aid. Linnell, 

THAT the letter from the Vancouver City Planning Commission dated 
November 14, 19 73, with respect to the Burrard-Arbutus Connector be 
deferred for consideration after hearing delegations on the topic later 
this day. 

- CARRIED UNANIMOUSLY. 
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COmUNICATIONS OR PETITIONS (cont'd.) 

7 . Rezoning - Kitsilano Area 

Council noted a letter dated November 16, 1973, from the West Broad- 
way Citizens Committee proposing rezoning the RII-3 Multiple Dwelling 
District in Kitsilano to R1I-3A. The Organization requested permission 
to be heard on the matter later this day. 

MOVED by Aid. Har court, 

THAT the West Broadway Citizens Committee be heard as a delegation 
this evening at 7:30. (amended) 

MOVED by Aid. Bowers in Amendment, 

THAT all the words after the word "delegation" be struck and the 
following words be substituted: 

"at the next Regular Council meeting when a report on the re- 
zoning of Kitsilano area is before Council". 

Carried. 

(Aldermen Harcourt, Massey and Rankin voted against the 
amendment) . 

The Amendment having carried, the motion as amended, reading as 
follows, was put and - CARRIED. 


THAT the West Broadway Citizens Committee be heard as a 
delegation at the next Regular Council meeting when a 
report on the rezoning of Kitsilano area is before 
Council. 


BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd.) 

A. BOARD OF ADMINISTRATION 

General Report, November 16, 1973 (cont'd.) 

Works and Utility Matters 

The Council considered this report of the Board of Administration 
which contains three clauses, identified as follows: 

CI. 1: Closure of Lane South of Broadway, East of 

Clark Drive - Queen Alexandra School 
CI. 2: Closure of the North 7 Feet of Each of Lots 

9 and 10, Block 52, D.L. 196 - South Side of 

Powell Street, East of Princess Street 
CI. 3: Rental of Festoon Lights to 1973 Christmas 

Carol Ship Committee 

The Council took action as follows: 

Clauses 1 and 2 

MOVED by Aid. Harcourt, 

THAT the recommendations of the Board of Administration contained in 
the above noted clauses, be approved. 

- CARRIED UNANIMOUSLY. 

Clause 3 - Rental of Festoon Lights to 
1973 Christmas Carol Ship Committee 

MOVED by Aid. Bowers, 

THAT the recommendation of the Board of Administration contained in 
this clause dealing with Rental of Festoon Lights, be approved, and that 
$160 . 00, equivalent to the rental charge, be granted to the 1973 Carol Ship 
Committee. 

- CARRIED BY THE REQUIRED 
MAJORITY. 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd.) 

Building & Planning Matters 

The Council considered this report of the Board of Administration 
which contains two clauses, identified as follows: 

CI. 1: Change of Name: Department of 
Planning and Civic Development 

CI. 2: Strata Title Application - New Construction 
Location: 2424 Cypress Street 

The Council took action as follows: 

Clause 1 - Change of Name: Department of 
Planning and Civic Development 

MOVED by Aid. Hardwick, 

THAT the recommendation of the Board of Administration contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY. 

Clause 2 - Strata Title Application - 
New Construction - 2424 Cypress Street 
Block Brothers Contractors Ltd. 


In considering this clause, the Director of Finance advised that he 
had requested from Block Brothers Contractors Ltd. a revised prospectus 
which has now been received and is satisfactory. 

MOVED by Aid. Harcourt, 

THAT the application of Block Brothers Contractors Ltd. under the 
Strata Titles Act re new apartment development at 2424 Cypress Street, 
be approved, subject to application of relevant City By-laws and subject 
to the new prospectus meeting with the approval of the Director of Finance. 

- CARRIED UNANIMOUSLY. 


Finance Matters 

The Council considered this report of the Board of Administration 
which contains ten clauses, identified as follows: 

Cl. 1: Investment Matters (Various Funds) 

September, 197 3 
Cl. 2: Telephone Equipment at 1530 West 8th Avenue 

and 10th and Maple Street (Health and 

Welfare Department) 
Cl. 3: Tender Awards 

Cl. 4: Luncheon Request - B.C. Volleyball Assoc. 
Cl. 5: Fairview Local Area Planning: Immediate 
Staff Needs 

Cl. 6: Streets Capital Funds Transferred to 

"Subject to Varying" 
Cl. 7: Quarterly Review of Revenues and 

Expenditures as at September 30, 1973 
Cl. 8: Contingency Reserve 

Cl. 9: Luncheon Request - Catholic Women's 

League of Canada 
Cl.lO: Extension of Temporary Help, Office of 

City Engineer - Files Consolidation 

The Council took action as follows: 


cont ' d 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd.) 

Finance Matters (cont'd.) 

Clauses 1, 2 and 3 

MOVED by Aid. Bowers, 

THAT the recommendations of the Board of Administration contained 
in clauses 1 and 2 be approved and that clause 3 be received for 
information. 

- CARRIED UNANIMOUSLY. 


Clause 4 - Luncheon Request - B.C. 
Volleyball Association 


MOVED by Aid. Bowers, 

THAT no action be taken on the request from the B.C. Volleyball 
Association. 

- CARRIED UNANIMOUSLY. 

Clause 5 - Fairview Local Area 
Planning; Immediate Staff Needs 

MOVED by Aid. Hardwick, 

THAT the recommendation of the Board of Administration contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY. 

Clauses 6, 7 and 8 

MOVED by Aid . Bowers , 

THAT the information submitted in Clause 6 be received, the recom- 
mendation of the Board of Administration contained in Clause 7 be 
approved, and the information submitted in Clause 8 be received. 

- CARRIED UNANIMOUSLY. 


Clause 9 - Luncheon Request - 
Catholic Women's League of Canada 

MOVED by Aid . Bowers , 

THAT no action be taken on the Luncheon Request from the Catholic 
Women's League of Canada. 

- CARRIED UNANIMOUSLY. 

Clause 10 - Extension of Temporary Help, 
Office of City Engineer - Files Consolidation 

MOVED by Aid. Pendakur, 

THAT the recommendation of the Board of Administration contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY. 


Personnel Matters (November 16, 1973) 

Provincial Committee for 
Courts Managements Studies 

MOVED by Aid. Bowers, 

THAT the recommendation of the Board of Administration contained in 
this report, be approved. 


- CARRIED UNANIMOUSLY. 
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BOARD OF ADMINISTRA.TION, DEPARTMENT & OTHER REPORTS (cont'd.) 

Property Hatters (November 16, 1973) 

The Council considered this report of the Board of Administration 
which contains 11 clauses identified as follows: 

CI. 1: Acquisition for Re-Plotting Purposes 

603 East 5th Avenue 
Cl. 2: Lease Renewal Situated East and West 

Sides of Arbutus Street between 15th 

and 16th Avenues 
Cl. 3: Maintenance of City-owned Properties 
Cl. 4: Acquisition for Park Site #10 - 

Mount Pleasant 
Cl. 5: Option to Repurchase Lot 19 of Lot X, 

Blocks 1 & 2, D.L. 311 - S/W Corner 

65th Avenue & Cambie Street 
Cl. 6: Point Grey Road Development of Park Land 
Cl. 7: West-End School and Park Site #7 

Block 22, D.L. 185 
Cl. 8: Acquisition Britannia Community Services 

Centre Site - 1643 William Street 
Cl. 9: Acquisition for Knight Street Widening 

2 5th Avenue to 33rd Avenue 
Cl.lO: Acquisition for Britannia Community 

Services Centre - 1637 Parker Street 
Cl.ll: Acquisition of 517-519 Hamilton Street, 

Lots 11 & 12, Blk. 36, D.L. 541 

The Council took action as follows: 

Clauses 1-5 

MOVED by Aid. Harcourt, 

THAT the recommendations of the Board of Administration contained 
in Clauses 1 to 5 inclusive of the report be approved. 

- CARRIED UNANIMOUSLY. 


Clause 6 - Point Grey Road Development 
of Park Land 


MOVED by Aid. Hardwick , 

THAT this clause be deferred pending the hearing of a delegation 
as requested. 

- CARRIED UNANIMOUSLY. 

Clause 7 - West-End School and 
Park Site #7 


MOVED by Aid. Hardwick, 

THAT the Supervisor of Property & Insurance, in consultation with 
the Park Board and the School Board, prepare for Council's consideration, 
a program for relocation of all the residents to be displaced by the 
proposed demolition of the buildings on the West End School and Park Site 
#7. This program to take into consideration the opening date of the 
West End Senior Citizens' Housing project. 

- CARRIED UNANIMOUSLY. 

Clauses 8 to 11 inclusive 

MOVED by Aid. Harcourt, 

THAT the recommendations of the Board of Administration contained in 
Clauses 8 to 11 inclusive of the report be approved. 


CARRIED UNANIMOUSLY. 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd.) 

B. DEPARTMENT REPORT 
November 16, 197 3 

Building & Planning Matters 

The Council considered this report which contains four clauses 
identified as follows: 

CI. 1: Illegal Suite: Hardship Application 

3255 West 12th Avenue 
Cl. 2: Proposed Resubdivision in Portion 

of Musqueam Indian Reserve 
Cl. 3: Development Permit #614 67: 

3596 East Hastings Street 
Cl. 4: Britannia Community Services Centre: 

Ice Rink 

The Council took action as follows: 

Clause 1 - Illegal Suite: Hardship 
Application - 3255 West 12th Avenue 

MOVED by Aid. Volrich, 

THAT the recommendation of the Director of Permits & Licenses con- 
tained in this clause, be approved. 

- CARRIED UNANIMOUSLY. 

Clause 2 - Proposed Resubdivision in 
Portion of Musqueam Indian Reserve 

MOVED by Aid. Hardwick, 

THAT the Approving Officer be advised that Council has no objections 
to the subdivision plan as described in this clause. 

- CARRIED. 

(Alderman Volrich was excused from voting on this clause 
due to his legal involvement with the Indian Band) . 

Clause 3 - Development Permit #614 67: 
3596 East Hastings Street 


MOVED by Aid. Linnell, 

THAT the action of Council as recorded in the Minutes of May 29, 
1973, giving approval of a Development Permit application for the period 
June 1, 1973 to September 30, 1973, be confirmed. 

- CARRIED UNANIMOUSLY. 

Clause 4 - Britannia Community Services 
Centre: Ice Rink 


MOVED by Aid. Hardwick, 

THAT the recommendations of the Director of Planning and Civic 
Development contained in this clause be approved. 

FURTHER THAT an application be made to the Provincial Government 
for a grant from the Community Recreation Facilities Fund. 


CARRIED UNANIMOUSLY. 
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BOARD OF ADMINISTRATION, DEPARTflENT & OTHER REPORTS (cont'd.) 

Licenses & Claims Matters (November 16, 1973) 

The Council considered this report which contains two clauses 
identified as follows: 

* 

CI. 1: License Fees - Hotels and Motels 
Cl. 2: Additional Fees - Swimming Pools 

The Council took action as follows: 

Clause 1 - License Fees - 
Hotels and Motels 


MOVED by Aid. Hardwick , 

THAT the recommendation of the Chief License Inspector contained in 
this clause, be approved. 


- CARRIED UNANIMOUSLY. 


Clause 2 - Additional Fees - 
Swimming Pools 


MOVED by Aid. Linnell, 

THAT the recommendation of the Director of Permits & Licenses con- 
tained in this clause, be approved. 

- CARRIED UNANIMOUSLY. 

C. Additional Staff: 

Personnel Services Department 

The Board of Administration, under date of November 16, 1973, 
submitted the following report: 

" The Board of Administration has received the attached report 
from the Director of Personnel Services wherein he requests 
an addition cf 12 permanent positions to the present author- 
ized complement of 22. A number of the positions requested, 
for example a Deputy Director, are of a senior and super- 
visory nature and approval of them would be tantamount to a 
reorganization of the Department. 

Your Board has not had adequate opportunity to review the 
proposed organization buV in any event considers this to be 
an inappropriate time to implement a reorganization of the 
Department. One important reason for this is the imminent 
possibility that the Regional District will assume a signi- 
ficant part of the classification and job evaluation function 
now performed by the Compensation and Records Division. 
Another is that with the present Director scheduled to retire 
in a little more tlian 2 years, it would seem logical to delay 
any reorganization until such time as a new Director is 
appointed. 

On tlie other hand, it in apparent that the Hepart.iiicnt doei^ 
not have riuflicienL .■•.taff to cofn; wj tli Lhc pr(.M(M\t volume of 
activity, pa i L i (/ul ,i rl y in the area of MtaTf jcrru.i Ling . 'i'hi;; 
volume rcprei-.f'iiL^ qr. i J.ici.nt incr(KKSi' over ))i cvi ou:; ye^irr. 

and there is no rc;ason Ixi think that tlie situation is tcm]>or- 
ary. If Compet i l.icjn;: for vacancies are to be liandlc-d promptly 
and related personnel tr ansactions kept up to date, irnmcdi ii to 
additions to the staff of the Department are (:;-.;;cntial . 

Your Board has reviewed the requests of the Director of 
Perijonne]. Services and lec-oimiiends t"nat Council approve the 
addition of 7 new positions at this time, as follows: 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 


Additional Staff: 

Personnel Services Department (cont'd ) 

1. EMPLOYMENT SECTION 

(a) Personnel Officer : The 52% increase in number of 
postings in 1973 to date over the same period in 1972 
is ample justification for the establishment of an 
additional position of Personnel Officer in the section. 
It is recommended that the position be at the Personnel 
Officer II level. 

(b) Personnel Assistant : The increase in postings has 
been accompanied by a 48.5% increase in applications 
received and a 10.8% increase in applicants tested. The 
present permanent complement of two Personnel Assistants 
I in the section is not sufficient to handle this addi- 
tional activity. Also, it is evident that there is need 
for a working supervisor to co-ordinate the activities 
of the clerical support staff attached to the Employment 
Section, i.e. the two Personnel Assistants I and a 
Clerk Typist I. Accordingly, it is recommended that a 
new position be established at the level of Personnel 
Assistant II. 

(c) Clerk Typist : On June 5, 1973, Council approved 
the establishment of a Clerk Typist I position for a 
temporary period of 6 months, subject to a further 
review at the end of that period. Duties of the position 
involve routine clerical and typing tasks connected with 
processing application forms, testing and finalir.ing 
Competitions. In view of the continuing high volume of 
activity, it is recommended that this position be made 
permanent . 

2. TRAINING SECTION 

(a) Personnel Officer : In 1972 a Training Co-ordinator 
was added to the establishment of the Department. Since 
that time considerable progress has been made in develop- 
ing a training Policy and Program which has now received 
the endorsement of the Department Heads. If this program 
is to be successfully implemented, the Co-ordinator 
requires additional assistance in designing and con- 
ducting training courses and assisting Departments with 
internal training sessions. It is therefore recommended 
that one position of Personnel Officer II be added to 
the Training section. 

(b) Personno l Assistant : When the Training Co-ordi- 
nator was; oddcd to the Uopartiaent and also, when the 
Safety Officer po.sition wa.'" added in 1971, no [jrovicnori 
wasi ii\adc Id" cxlrd cle.'ijc.il ii r.s i r.f.,inc-(' :;inco i ri i he 
initial s( cUM-:; of t:hc:-,(- n iq laiiis it. w.i;i l''IL tti.il. (.'Xint- 
j nq .•;tafl cnuld abr.orh ( additional wmLloaii. Tl is 
now apt-ivirpiit that add it i on.i I lioJp i ucM:dcd, jja i t i f:ul .i r ly 
foi" the Train.inq Co-oi:di J la I or . It is tliorcforc rf^comiii- 
ended that, a new position of Persoiino] Assistant I be 
added to the Training Section. Tlie incumbent would 
assist the Co-ordinator i.n Slotting up and admini stcj ing 
tj-iiining progj vims and in addition, would be available to 
provide typing and clerical assistance for the Safety 
Officer. 

3. C LERICAL POOI, 

C-lerk Typist : The Personnel Services Department has 
foj- many years maintained a clerical pool, the purpose 
of which is to provide eniergency secretarial and typing 
service;; to ol.her City Departments when the situation 
recjuires it, e.g. when the user Department is experi- 
encing high absenteeism c^r has an unusuall^y heavy work- 
load. The work is performed either in the user Depart- 
iiKMit or, in many cases, is sent to the I'ersonnel Services 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd ) 
Additional Staff: 

Personnel Services Department (cont'd ) 

Department for processing. The pool now consists only 
of one Clerk Stenographer II and one Clerk Typist II and 
there have been no additions to it since 1958. As a 
result, the service provided to other Departments is 
now quite inadequate. It is therefore recommended that 
an additional Clerk Typist II position be approved for 
the Pool. 

4. RECORDS SECTION 

Clerk ; Council approved a Clerk II position for this 
section for a temporary period of one year at its meeting 
of January 23, 1973. At the time, the Co-ordinator of 
Data Processing was consulted and felt that the position 
should only be temporary because of the possibility of 
computerizing the personnel records system. He now 
agrees that, due to the continuous increase in volume 
of work in the section, the position should be made 
permanent, and it is so recommended. 

5, CLASSIFICATION SECTION 

There has also been a substantial increase in the volume 
of activity in the Classification Section during 1973, 
particularly in the classification of new positions. 
Under normal circumstances, at least one additional posi- 
tion would be recommended. However, the extent to which 
the Regional District may assume some of the functions 
of this section is unclear at this point and your Board 
is reluctant to endorse any additions at this time. 
When the situation is clarified, probably in the very 
near future, it may be necessary to return to Council 
with a further recommendation regarding this section of 
the Department. 

ESTIMATE OF ADDITIONAL COSTS 

Salaries Dec. 1973 1974 

( at '73 rates ) 

2 - Personnel Officer II 's $1,972 $23,758 
(P.O. 26, $986-1185) 

1 - Personnel Assistant II 659 7,934 

(P.G.14, $659-685)** 

1 - Clerk Typist I Nil* 4,288 

(P.G.f), $408-470) 

1 - Personnel Assistant 1 528 6,360 

(P.G.I 2, $528-620) 

1 - Clerk Typist II 470 5,659 

(P.G.9, $470-552) 

1 - Clerk II Nil* 5,745 
(P.G.12, $528-628) 

3,629 53,744 
Fringe Benefits: 363 5,374 
TOTAL: £3_,_29 2 $^ 59 , Jt 18 

* Temporary positions to be made permanent. 

Funds already authorized for 1973 and a portion of 1974. 

** Effective range under Personnel Regulation 160-1. 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd ) 
Additional Staff: 

Personnel Services Department (cont'd) 

EQUIPMENT 


2 - 

Desks 

$ 860 

4 - 

Steno Desks at $280 

1,120 

2 - 

Swivel Chairs 

370 

4 - 

Steno Chairs at $60 

240 

3 - 

Tables at $105 

315 

2 - 

Credenzas 

240 

4 - 

Side chairs at $75 

300 

4 - 

Electric typewriters at $715 

2,860 



$6, 305 


Tax - 5% 

315 


TOTAL: 

$6,620 


REPORT ON CLASSIFICATION OF POSITIONS 

The Director of Personnel Services has reviewed the duties 
and responsibilities of the proposed new positions and 
recommends that they be classified as shown in the body of 
this report. 

Five of the positions have been allocated to existing classes. 
The Personnrjl Assistant II is a new Class and the Director of 
Personnel Services recommends that it be rated at Pay Grade 
14 ($574-685) . A Class Specification has not yet been pre- 
pared but subsequently will be submitted to the Board of 
Administration for approval in a separate re})c>)-t. Also, it 
will be necessary to revise the Personnel Officer II Class 
Specification to include duties relating to Training. 

The Business Manager of the V.M.R.E.U. has received a copy 
of this report and concurs herein (the positions of Personnel 
Officer II are excluded from Union jurisdiction) . 

PROVISION OF FUNDS 

The Comptroller of Accounts advises that there are insufficient 
funds in the budget of the Department and that the estimated 
funds for s^iljricr. for tht; balance of ]973 and the cost of 
equipment, totalliiig $10,612 can bo i^rovided from Contingency 
Reserve. 

Your Board Ki;COMMEND that: 

1. Seven additional permanent positions be established in 
the Personnel Services Department, including two temporary 
positions which are to be made permanent. 

2. No staff be added to the Classification section at this 
time, but that this situation be reviewed again when the 
extent of the Regional District's takeover of this function 
is clarified. 

3. The funds required for 1973 be provided from the Contin- 
gency Resex"ve Account. 

4. The Construction anc"" Maintenance Division of the Permits 
and Liccnj;es ix^p.irtmont report, on space reciuirements if 
t}ie additional positions are ap})roved. 

MOVED by Aid, Rankin, 

THAT the recommendations of the Board of Administration con- 
tained in the foregoing report be approved . 

- CARRIED UNANIMOUSLY 
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D. Burrard-Arbutus Connector 

It was agreed to defer the report of the Director of Planning 
and Civic Development and the City Engineer dated November 16, 1973 
on the matter of the Burrard-Arbutus Connector, for consideration 
later this day. 

E. Thunderbird Neighbourhood Planning Project 
and City-owned Land 


The Director of Planning and Civic Development submitted the 
following report under date of October 25, 1973: 

" Council Action Re C1ty-0wned Land Between 2nd and 5th Avenues : 

On April 17th, 1973 Council considered a report from the Supervisor of Property 
and Insurance requesting instructions regarding the procedure to be taken in 
the marketing of 6.8 acres of vacant City-ov;ned land, consisting of Lots 106, 
107 and 108, Section 28, T.H.S.L., between 2nd and 5th Avenues West of the 401 
Freeway, now zoned for M-2 Heavy Industrial Use. (See Appendix I for map 
showing locations of sites referred to in this report.) 

It was moved and carried unanimously by City Council, 

'THAT this particular property be offered for sale.' 

On June 19th, 1973, Council considered a brief from the Thunderbird Neighbourhood 
Centre Association and supporting letters from the Skeena Terrace Tenant's 
Association and the Hastings-Sunrise Action Council requesting that this prop- 
erty be developed for parks and recreation purposes. On the same day, Council 
had before it a delegation request and a Planning Department report on the 
m.atter. As per a Planning Department recommendation made at the meeting, 
Council resolved: 

'THAT this whole n'dttcr be deferred until various considerations 
have been given, particularly by the Park Board and tlic Planning 
Department; 

FURTHER THAT no action be taken on this property until a further 
report if. submitted to Council by the Director of Planning and 
Civic Dcvelopiiient. ' 

Meeting with Residents; Formation of Thun de rbird Steering Committe e: 

On July 10th, 1973, City and Park Board officials attended a meeting of resid- 
ents of the neighbourhood ad.iaccnt to the City-owned property discussed above. 
The residents expressed two major concerns: 

(1) that there is a lack of sufficient park space in the area bounded by 
Highway 401, 1st Ave., Rupert St., Broadway and the Lougheed Highway. 

(2) that they oppose further industrial encroachment on a predominantly 
single f <inii ly residential area. 

City and Park Board officials expressed the view that in terms of space the 
area is adequately supplied by near-by Rupert and Sunrise Parks. Thoy agreed 
that the area is apparently deficient in play space for younger children and 
that there are serious problems of access to existing parks across major 
arterial streets. Many of the residents felt that there is a need for more 
substantial improvements to parks and recreation facilities than the Officials' 
contnents suggested. 

At the July 10th meeting the residents (including home-owners and Skeena 
Terrace tenants) formed the Thunderbird Steering Cominittee to work on planning 
problems in their area. They defined their area to be the ' i sland' surrounded 
by four very major traffic arteries - Highway 401, I'.roadway/Loughced Higliway, 
Rupert Street and 1st Avenue. This area will be referred to henceforth as 
the Thunderbird Neighbourhood. 

Pa rk Boar d Study 

On July 13th, 1973 msmbers of the Thunderbird Steering Committee met with 
their M.L.A. , Bob Williams, and with Aldennan Darlcno Marzari and Park Hoard 
Chairman Art Cowio. Mr. Williams agreed to provide $2,000 'seed money' to 
finance a Park Board study of the Thunderbird Mcighbourhood's park problems. 
Mr. Cowie agreed to present to the Park Board a proposal to hire a consultant 
to conduct such a study, the choice of a consultant to be approved by the 
Thunderbird Steering Committee. Subsequently, the Park Board approved this 
proposal. Consultants were interviewed by the Steering Committee and the 
Committee's rccomjiiendation was conveyed to the Park Board. On September 6th, 
1973, the Park Board confiro'ed the appointment of Justice & Webb, Landscape 
Architects, as the consul tants .( See Appendix II for a letter confirming the 
appointment and outlining terms of reference.) 

cont 'd . . . . 
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The consultants' terms of reference, as outlined by the Park Board, indicate 
that the study is to focus on parks and recreation needs. The consultants 
are advised, however, that they must give consideration to the various proposals 
that have been made for the use of all City-owned lands in the Thundorbird 
Neighbourhood. The Thunderbird Steering Committee wishes to look at more than 
the park problem and is hopetul that the consultants will help it study 
other planning problems in the area, including what it feels is the need 
for a grocery store. 

Proposal for Patio Mousing at 1st and Cassiar : 

In addition to the 6.8 acre industrial zoned property discussed above, the 
City also owns a vacant 3.4 acre RS-1 zoned site bounded by 1st Ave., 2nd 
Avenue, Skecna Street and Cassiar Street. At its meeting of June 12th, 1973 
City Council endorsed in principle a proposal of the Greater Vancouver Regional 
District Housing Department to develop these City-owned lands with patio-type 
housing. On September 18th, 1973 the Standing Committee on Housing received 
a written proposal with sketches from the G.V.R.D. and agreed to refer the 
report back to the G.V.R.D. Housing Director for discussion with representatives 
of the Park Board, School Board, residents of the area and appropriate civic 
of f i ci al s . 

On October 9th, 1973, G.V.R.D. 's Director of Housinq, Alderman Harcourt and 
School Board and Park Hoard i cprescntati ves met with Thundorbird Neighbourhood 
residents. The residents expressed strong opposition to the patio-housing 
proposal. They felt the site at 1st and Cassiar should be developed in port 
for a neighbourhood grocery store. They objected also to the addition of more 
low income liousing to the neighbourhood, particularly at the density proposed 
(14.5 units to the acre, for a total of 49 units). The G.V.R.D. Housing Director 
agreed to withdraw his proposal and the Alderjiiuii agreed to investigate altern- 
ative uses for the site. 

Conclusi on: 

It is apparent that the residents of the Thundorbird Neighbourhood wish to be 
involved in planning for the futun; development of all City-owned lands in 
their neighbourhood. Attci Justice and Webb have completed their study for 
the Park Board, the Planiiinq Department will bo able to report to Council on 
the future use of all City-owned lands in the Ttiundcrbird Neighbourhood. The 
Planning Department can consult with the Thundorbird Steering Committee during 
the process of putting its report together. 

The Director of Planning feels that until such time as the Park Board, the 
Planning Department and, if desired, the Thundorbird Steering Committee, have 
reported to Council on the future use of City-owned lands in the Thundorbird 
Neighbourhood no options should be closed. It is premature to re ject ()t o[;os.i I r> . 
such as G.V.R.D. 's patio housing ()roposal , until all of the problems and o[ipoii- 
unitics of the Thundorbird rjeiyhboiirhood are known and Council is in a position 
to choos(> tiie best tuture uses for City-owned lands in the area. 

It is therefore RECOMMCNDED: 

THAT no commitments be made for or against any particular form of dev- 
elopment on City-owned lands within the area bounded by Highway 401, 
1st Avenue, Rupert Street and Broadway/Loughecd Highway, until Council 
has considered reports froni the Park Board, the Planning Department and 
the Thunderbird Steering CcmMrittee on the future use of those lands. " 

(Appendices referred to are 
on file in the City Clerk's Office) 

MOVED by Aid, Harcourt, 

THAT the recommendation of the Director of Planning and Civic 
Development contained in the foregoing report be approved. 


- CARRIED UNANIMOUSLY 
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F. Interim Operating Funds for Britannia 
Community Services Centre: $56,000.00 

The Director of Planning and Civic Development and the 
Director of Social Planning submitted the following report under 
date of November 16, 1973: 

"Need for In ter i m Oper ar.ing Btui {^_t 

Construction of the Britannia Ccmmunit.y Services Centre haa begun. 
The or^;anir.a t ion and adra I n i t ra t ion a r r an.'^, amen t s proposed for the 
Cf-ntre ha-e bjtn ai-'i-rovcd by City Council, the School Board and 
tlic Parks '"(lard. Duriiipi the i-,tart-up period froia now until the 
fi "St bu^: dings are ready for occupation, (September 197^4), there 
is i:. tons id arable aniount of organizational work to be done. Most 
important a t. c the ar r ai: men t s for the provision of staff, the 
choice and purchase of furnirhlncs, and the funding by the major 
agencies o^'ev^tino in the Cerstre. To assist thn rrovisional Board 
of MriuapeiiPnt in carryj.ng out this work, it was proposed in the 
Or<tanizal.i on and Administration Report that the Executive Director 
'.be appointed well before actual c onme n c emcn t of operations in the 
Britannia Centre. 

Tntrri-i 0;oi;i' :n>> Funds are reijuired m". inly to hire an Executive 
D.w. i>c i.o ^- and provide oifJce -.nd secrelarlal services until mote 
pf vi'iincr. t fvnding n : .■.•n);i..ucn i s are v;oLke.d out. 

The other itm in t!^^ hulyet i r: to cover the consulting fee for 
preparation of the C t n i- 1 1 t u 1 1 on and Incorporation Document:, for 
tl;e newJy proposed ]~>r;tnnnia Community Servicet. Centre SocieLy. 

The funis required <"or tli e remainder of 1973 to hire the director 

and prepare r. lu- coij r i L t. u t i on are $6,000.0C. 

Th.> 197^4 fund;; required for salaries of t!io E:-ecutive Director 

and sec re j. .ny .-.p.d relatov; administrative expenses are $50,000.00. 

0-a Kay 29, 1973 , Council adopted Llie Report to Council from the 
Standing Committee on Community Development . Recommendation 
No. 7 in this report states: 

"That opri. « In:, fuiid'n be made available directly 

tc the hritan'ii.i (Centre Tioeiety to be spent at the 
ti i !i c M! of I", o a I d c- f Management. These funds 

siiofid I- i, ;. u I 1 i i\! n !. to port tliC Britannia Adninis- 

tratio'i iT:d to p^'iivldc r:0:t" 'seed .noney' for 
cx e"' r ; lien, t a 1 proiectr within the Centre." 


The Direct ;>! n ; " Finincc advises that the C.6,000.00 for 1973 be 
i.uide a va i I. i .1 e fro..i tlie Ton r i !■ r.ency R^•^'t.•rve Fund ..-nd that the 
Cnnds tor il..- 197''t o i' e v a t i n j; budget of the Britannia Community 
Services C n r i !■ vonU' -cuqulre City Council approval in advance 
of the 1 9 / 'i ivi'V. nuc liud;; 1.1. 

C h aJLjrmaji. 

The fvritaual i J'lanuliu^ Adv'ir. ory Commit(c" v/as ori,". inally estab- 
lished \viLli tho Di'i.'ity liireit'->r of Plannin;', named as Its chairman. 
Now that the cor.n; 1. 1 c cc i inio such tasl'.!.- a 3 hir.i. .if; an llxecutive 
Director adopL a Constitution, i i; would be more appropriate 

to have a '-.iilzen cli..irm.ia. 

R K CO MM EM n A_V ^0 N S : 

]. That V ii':ouve'.- City Council approve $6,000.00 for expenditure 

by th" hiiranni,! I'laiininf, Advisory Committee foi costs entailed 
In 397'^ for ti.'- Iilrin.;; oJ the Executi\e Director and the pre- 
pa ra I i ..'xi of th:' Cu n s 1 1 v u t iou . Th;':. these funds be provided in 
the D': pai. tment ol Social IM .-^ nn inji ' s 1973 Departmental Budcet. 


bo 
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BOARD OF ADMINISTRATION. DEPARTMENT OTHER REPORTS (cont'd) 

Interim Operating Funds for Britannia 
Community Services Centre; $56,000.00 (cont'd ) 

4 

'2. That the amount of $50,000.00 be approved by Council as a grant 
In {idviincG of the 1974 Revenue Budget and made payable to the 
Prov' '; J on;'l Bo., ro of M." n j; .-en t for the n dr.. i .\ ;. s t r a 1 1 on .-nd 
s t;' J ~ 1 a J. ccstfi of r .! t a lui J. a CoTr<munlty Sc. iv ices for the year 
.197^, raynent;; > n or.J.ie 'i c '■• .Tanuary t s t . 

(^;o'. i;; ;.;:(ni h jg;!T aff irmative votes) 

3 . That. (:< ;!nci3 rnchoxiza f »:e chaiiylnC ot Chairp.fin irom the Deputy 
Direr ten of Plciniiing t (.> a citizen to be elected fiom arr.oris the 
cit:i..ea n; e b f r, of the li\-itannia Planning Advisory Couanittee. 

MOVED by Aid. Bowers, 

THAT Council approve $2,000 for expenditure by the Britannia 
Planning Advisory Committee for costs entailed in 1973 for the 
hiring of the Executive Director and the preparation of the 
Constitution and that these funds be provided in the Department 
of Social Planning 's 1973 Departmental Budget; 

FURTHER THAT the matter of a Grant for 1974 to the organiz- 
ation be referred to the Standing Committee on Finance and 
Administration for consideration. (referred) 

MOVED by Aid. Hardwick, 

THAT this whole matter be referred to the Standing Committee 
on Finance and Administration for consideration and report. 

- CARRIED UNANIMOUSLY 

G. Report of Standing Committee on 
Housing dated October 30, 1973 

The Council considered this report which contains clauses 
identified as follows: 

CI. 1: Senior Citizens Development at Fourth 

and Wallace - Progress Report 
CI. 2: Skid Road Housing 

CI. 3: Request by Chinese Members of the U.B.C. 
Alumni and Poon Yee District Social to 
Acquire Lots 9-12, Block 109, D.L. 264A 
for Personal Care Home 

CI. 4: Progress Report, Strata Title Applications 

The Council took action as follows: 

Clause 1: Senior Citizens Development at Fourth 
and Wallace, Progress Report 

MOVED by Aid. Harcourt, 

THAT the recommendations of the Committee contained in this 
clause be approved . 

- CARRIED UNANIMOUSLY 

Clause 2: Skid Road Housing 

MOVED by Aid. Harcourt, 

THAT the recommendations of the Committee contained in this 
clause be approved after changing the date shown in recommendation 
"B" from July 1, 1974 to October 1, 1974, and, 

FURTHER THAT the letter from the B.C. Hotels Association, 
commenting on the revision of dates, be received for information. 

- CARRIED UNANIMOUSLY 
(During consideration of this matter Alderman Harcourt advised 
that the Housing Committee will be reporting to Council on an 
implementation program with respect to the amended Fire By-law 

and the new Lodging House By-law) 
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BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd ) 

Report of Standing Committee on 
Housing dated October 30, (cont'd ) 

Clauses 3 and 4 

MOVED by Aid. Harcourt, 

THAT the information submitted by the Committee in these 
two clauses be received. 

- CARRIED UNANIMOUSLY 

(It was drawn to the Council 's attention that Alderman 
Hardwick was present at the meeting of the Standing 
Committee on Housing on October 30, 1973) 

H. Report of Standing Committee on Finance 
and Administration dated November 1, 1973 

MOVED by Aid. Bowers, 

THAT the information submitted by the Committee in this 
report on the matter of Review of Operations - Engineering 
Department, be received. 

- CARRIED UNANIMOUSLY 

I. Report of Standing Committee on Finance 
and Administration dated November 1, 1973 

In consideration of this report on the Security Staffing 
in the New Provincial Courts Building, Alderman Bowers, as 
Chairman of the Finance and Administration Standing 

Committee spoke to this matter and proposed certain changes be 
made as a result of a further meeting with principals concerned. 
It was, therefore, 

MOVED by Aid . Bowers , 

THAT a total security staff of 33 persons be approved of 

which eleven shall be civilians and twenty-two uniformed 
police personnel, and 

FURTHER THAT a report be prepared by the Board of Adminis- 
tration 3 months after the courts are opened, with respect to 
escort duty personnel, and 

FURTHER THAT the recommendations listed in the report 
lettered (i) to (v) be approved, after changing the figure 
$31,152 in (ii) to read $9,000.00. 

- CARRIED UNANIMOUSLY 

J. Report of Standing Committee 

on Social Services dated November 1^ 1973 

The Council considered this report which contains two 
clauses identified as follows: 

CI. 1: Provision of Multi-Service Facility in 

the Central and Oliver Hotels 
CI. 2: Increase in Rates changed Residents 

in Senior Citizens ' Homes 

The Council took action as follows: 


cont 'd 
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BOARD OF ADMINISTRATION. DEPARTMENT OTHER REPORTS (cont'd ) 

Report of Standing Committee on Social 
Services, dated November 1, 1973 (cont'd) 

Clause 1: Provision of Mutli-Service Facility in 
the Central and Oliver Hotels 


MOVED by Aid .Pendakur , 

THAT Council approve in principle the estimates of capital 
expenditures for equipment and renovations for the combined 
dining, bathing and recreation facilities to be located in the 
Central and Oliver Hotels as contained in the amended report from 
the Director of Social Planning and, 

FURTHER THAT Council authorize the Committee to meet at 
the earliest opportunity with the Honourable Norman Levi to 
negotiate cost sharing of the proposed facility, and 

FURTHER THAT following the meeting with the Honourable Norman 
Levi, the matter of providing meals in the hotels be reviewed 
and considered further. 

- CARRIED 

(Alderman Linnell voted against the motion) 

MOVED by Aid. Linnell, 

THAT the matter of capital costs related to the dining 
facilities be tabled. 

- LOST 

(Aldermen Bowers, Gibson, Harcourt, Hardwick, Massey 
Pendakur, Rankin, Volrich and the Mayor voted against 
the motion) 

(The motion of Alderman Pendakur was put and carried) 

Clause 2: Increase in Rates charged Residents 
of Senior Citizens ' Homes 


MOVED by Aid. Rankin, 

THAT the information of the Committee contained in this clause 
be received . 

- CARRIED UNANIMOUSLY 

(During consideration of the foregoing report of the 
Standing Committee on Social Services the Council 
recessed at approximately 5:45 p.m. and reconvened 
in the Council Chamber at 7:30 p.m., with the same 
members of Council present) 


BOARD OF ADMINISTRATION, DEPARTMENT fc OTHER REPORTS (cont'd ) 

Burrard-Arbutus Connector 

The Director of Planning and Civic Development and the City 
Engineer submitted the following report under date of November 16; 


Purpose 

"The following report explains the background of the proposed 
Burrard-Arbutus Connector, and details of the present status of 
the project, and recoiiii;iends deferral of work on the Connector 
other than property acquisition. 


cont 'd . 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd ) 
Burrard-Arbutus Connector (cont 'd) 


1. HISTORY 

1930 Harland Bartholomew report, A Plan for Vancouver , identified 

Burrard Street as main approach to proposed Burrard Street 
Bridge; Arbutus Street as primary approach to the bridge from 
the Point Grey area. Connector was proposed, paralleling 
railway and Burrard Street, to provide improved access to bridge 
from Arbutus Street, a desirable grade for travelling, and 
avoided crossing the rail tracks. 


Mid- Burrard Street Bridge completed to provide improved access to 

1930' s: downtown from western portion of the city. 

1947: Harland Bartholomew's revision of 1930 report reiterates need 

for a Burrard-Arbutus Connector. Emphasizes problems of 
crossing the existing rail lines twice when travelling from 
Arbutus to Burrard, and the need to make two right-angle 
turns, which hinders traffic movements. Emphasizes: (a) the 
advantages of increasing volume of traffic and (b) improved 
use of property on south side of block between Fifth and 
Sixth Avenues and east of fiaple Street. Recommended abandoning 
1930 proposal paralleling railroad track and instead suggested 
a diagonal connector be established between Seventh and 
Arbutus and the Burrard Street Bridge. This would be an 
elevated structure which would have the advantage of not 
crossing other roadways at grade and considerably improve 
traffic volumes. 


Arbutus Street was seen as one of the most important arterial 
streets in the western half of the city especially in light 
of possible development of the University Endowment Lands. 

1963: Major street plan review completed by the Engineering Department 

emphasized points made in 1930 and 1947 Bartholomew report, 
and endorsed need for the connector. 

1966: City of Vancouver Five-Year Plan (1966-70) included the 

Connector as an arterial street improvement to reduce congestion 
on Burrard Street Bridge and Burrard Street south of Broadway. 

1968: Preparation of Urban Renewal Scheme 5 covered about 90 acres 

of the Kitsilano East Area. The plan included the Burrard- 
Arbutus Connector and no further work on the connector was 
undertaken pending completion of the preparation stage of the 
scheme. The connector was advocated because: (a) the 
previous arguments were still felt to be valid; (b) the 
connector would prevent autos travelling between Arbutus 
and the Burrard Street bridge from filtering through the 
residential area and concentrate them on one roadway; 
(c) removal of traffic filtering through the Shaughnessy 
residential district. 


1969: City Urban Renewal programmes discontinued pending review 

of Federal policy, this included abandonment of the 
preparation of Urban Renewal Scheme 5. 

Initial property acquired in proposed right-of-way. 

City Council, on May 29, 1969, in response to questions 
concerning development permit applications along the 
proposed right-of-way: (a) confirmed the Currard-Arbutus 
Connector as a necessary major street improvement; 
(b) approved in principle that the alignment for the 
connector parallel to Burrard Street and the railway 
right-of-way. 

1971: Funds ($2 million) for property acquisition for the 

proposed connector included in the City of Vancouver 
Five-Ycar Plan {1971-197b). Authorization given for 
purchase of property in the proposed right-of-way; approximately 
1.2 million has been spent to date on property acquisition. 


2- PROPOSED CONNEC TOR 


The preliminary design of the Burrard-Arbutus Connector, as 
presently proposed by the Enrjineering Department, consists of a 
grade level, six lane, plus ii.odian, arterial road, with an 
approximate bl' width. Intersecting streets will cross the 


cont 'd , 
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BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd ) 

Burrard-Arbutus Connector (cont'd) 

connector at grade, with intersection improvements required at 

certain locations. A lane of parking will be provided on each 

side of the connector providing two lanes of moving traffic in 

each direction; however, it is expected that peak hour (7-9 and 

4-6) parking restrictions would be utilized as required. Construction 

cost is expected to be approximately 5>600,000. ($100,000 of this 

total is for required relocation of existing rail right-of-way). 

3. EFFECT OF THE CONNLCTO R 

A number of advantages and disadvantages can be brought forth at 
this time concerning the connector as presented in earlier documents 
and proposals. 

Advantacjes : 

(1) Improves the volume of the north-south arterial street 
system (reduces congestion and provision for possibility 
of additional growth) by establishing a direct connector 
between Arbutus Street and the Burrard Street bridge. 

(2) Improves bus transit system by connecting C.B.D. to 
Arbutus (however, this may be short term as a light rapid 
transit system is being considered for the area). 

(3) Alleviates filtering through of cross-town traffic onto 
residential streets within the Kitsilano and Shaughnessy 
areas; especially in the area of 16th and Burrard, north 
of 7th and Arbutus and adjacent to Currard Street north 
of 4th Avenue. 

(4) Provides additional capacity and capability to serve 
Area 10 of False Creek Redevelopment. 

(5) Improves capacity of east-west arterials that cross Burrard 
(particularly important if Broadway buses get exclusive 
lanes). This occurs because of reduced number of turning 
vehicles onto Burrard and subsequent delays at intersections. 

(6) Allows curb parking for properties on Burrard from 

6th Avenue to 16tii Avenue (Presently 24 hour restriction). 

(7) Rcouces traffic on Burrard from 12th Avenue to 16th Avenue 
(residential area). 

(8) Avoids two crossings of railway tracks for Burrard Bridge/ 
Arbutus traffic. This problem will be dependent on future 
use of rail line as possible mass transit route. 

(9) Reduces pressure for development of Arbutus north of 

7tli through Kitsilano residential area as an arterial street. 

(10) Provides better auto route for any traffic generated in 
future Endowiiicnt Lands devolopment destined for downtown 
via King Edward on IGth Avenue to Arbutus. 

Disadvantages : 

(1) Hiijh cost of property acquisition for the right-of-way, 
currently estimaLed to cost approximately $2.3 million. 

(2) Disruption of business on Burrard north of btli Avenue 
due to required property acquisition. Also [lossible loss 
of business to commercial enterprises on Burrard south 

of bth Avenue due to decreased nui:il)Gr of potential customers 
passing stores. However, existing stores are aware of the 
proposed connector. 

(3) Construction of additional roads at a time when emphasis 
is being placed on mass transit may be inopportune. 
Providing easier auto access to the CCD. may not encourage 
potential mass transit users to utilize this service. 

(4) Possibly a short term solution to the problem of auto 
congestion. Increased road capacity luay encourage 
additional auto use which will cause the proposed connector 
to have as much congestion at some time in the future as 
the present situation (relates to H3 above). 


cont 'd . 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd ) 
Burrard-Arbutus Connector (cont'd) 

(5) Negative effect this roadway will have upon the adjacent 
proposed park at 7th and Arbutus (Park Site #9). 

(6) Affects the community by increased noise as well as possibly 
disrupting community social patterns by dividing the main 
part of Kitsilano from the south-east corner of the area. 


4. CURRENT SITUATION 

The City is continuing to acquire property along the right-of-way 
of the proposed connector. However, there is no provision of funds 
for construction in the current Five-Year Plan and because of this, 
building will not begin until at least 1975. 

Two programmes currently being undertaken by the Planning 
Department affect planning for the proposed connector. First, 
the Vancouver Outside the Core Study is developing city-wide 
policies and plans. An aspect of this study will be the 
analysis of city-wide transportation issues and will include an 
examination of the Burrard-Arbutus Connector and its relationship 
to the City's overall transportation philosophy. All alternative 
solutions to the burrard-Arbutus corridor traffic congestion will 
be examined. 

Additionally, a Kitsilano Local Area Planning Program has 
recently been authorized by City Council. This programme will 
examine all aspects of the Kitsilano area and allow the residents 
of the community to take part in the planning of this area. 
The Burrard-Arbutus Connector may have both good and bad affects 
on the Cowiiunity. For example, tne connector could possibly 
alleviate trie problem of traffic filtering onto the residential 
streets and through the neighbourhood as has been mentioned. 
The Kitsilano community will have to determine what is desired: 
an additional arterial street, or continued through traffic in 
the residential area. This is a simplification and other options 
exist, however, tlie Kitsilano Local Planning Programme will be 
examining the connector and the community will be identifying 
priorities for the area's future. 

The Vancouver City Planning Commission, on October 19, 1973, agreed 
to ask City Counci 1 : 

"to defer all further work and expenditures, including 
land acquisition in connection with the proposed 
Burrard-Arbutus Connector until ci comprehensive 
transportation plan, including tliis area, has been 
adopted by the City Council at least in principle." 

However, the continued land acquisition for the proposed connector 
is believed to be desirable. If City Council, upon adoption of a 
city-wide transportation plan and the development of a Kitsilano 
Local Planning Programme, decides to rescind its previous approval 
of the connector, tlie acquired property could be used for other 
purposes such as housing development. 

5. R ECOIIhENDATIONS 

It is recommended that: 

(1) all work other than property acquisition on the proposed 
Burrard-Arbutus Connector be deferred until a city-wiue 
transportation strategy and a Kitsilano Local Planning 
Programme are developed. 

(2) acquisition of property in the proposed right-of-way 
be continued os this property may be used for other 
desirable purposes. 


cont 'd 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd ) 

Burrard-Arbutus Connector (cont'd) 

Following an oral explanation by the Assistant City Engineer, 
Traffic and Transportation, the Council heard the following 
delegations : 

Kitsilano Area Resources Association (Mr. D. Highfield) 

(objecting to the proposed connector - brief filed) 

Point Grey Road and N/S Cameron Avenue Ratepayers Ass'n. 
(Dr. H. Mallek) 

(in favour of the proposed connector - brief filed) 

Kitsilano Ratepayers' Association (Mr. G. Moul) 

(in favour of the proposed connector - Letter filed 
dated November 15, 1973) 

MOVED by Aid. Pendakur, 

THAT the representations be received, including the letter 
from the Vancouver City Planning Commission dated November 14, 
1973, and that the recommendations of the Director of Planning 
and Civic Development and the City Engineer contained in the 
report dated November 16, 1973 be approved. 

- CARRIED UNANIMOUSLY 


At this point in the proceedings representatives of the West 
Broadway Citizens Committee requested permission of Council to 
speak this evening rather than at the next meeting of Council as 
per Council's instruction earlier this day. 

MOVED by Aid. Harcourt, 

THAT the delegation from the West Broadway Citizens Committee 
be heard at this time. 

- LOST (a tie vote 
having resulted) 

(Aldermen Gibson, Hardwick, Linnell, Massey and Pendakur 
voted against the motion) 

K. Report of Standing Committee on Finance 
and Administration dated November 8, 1973 

The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Store Closing Hours 

CI. 2: Preliminary Estimate of 1974 Operating Budget 
CI. 3: Five Year Plan, 1976-1980 

The Council took action as follows: 

CI. 1: Store Closing Hours 

MOVED by Aid. Bowers, 

THAT the information submitted by the Committee in this 
clause be received. 


- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd ) 

Report of Standing Committee on Finance and 
Administration dated November 8, 1973 (cont'd ) 

CI. 2: Preliminary Estimate of 
1974 Operating Budget 


MOVED by Aid. Bowers, 

THAT the recommendations of the Committee contained in this 
clause be approved after striking out the words "Police Services" 
and inserting in lieu thereof the words "Administration of 
Justice Costs''^ 

- CARRIED UNANIMOUSLY 

CI. 3: Five Year Plan - 1976-1980 

MOVED by Aid. Bowers, 

THAT the recommendation of the Committee contained in this 
clause be approved after striking out the last paragraph where 
it is stated that the report would be reviewed in detail at the 
next Committee meeting. 

- CARRIED UNANIMOUSLY 

L. Report of Standing Committee on 
Community Development, November 8 

The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Liquor Permit Applications 
CI. 2: Illegal Suites 

CI. 3: Areas E and F: Champlain Heights 

The Council took the following action: 

Clause 1: Liquor Permit Applications 

MOVED by Aid. Volrich, 

THAT the recommendations of the Committee contained in this 
clause be approved . 

- CARRIED UNANIMOUSLY 

Clause 2: Illegal Suites 

MOVED by Aid. Volrich, 

THAT the recommendations of the Committee shown as (i) . 
(ii) and (iii) be approved after deleting the figure '1' in (iii)' 
so that it reads RS districts; 

FURTHER THAT recommendations (iv) and (v) be referred back to 
the Committee for further consideration and report and recommend- 
ation (vi) be approved in principle and referred back to the 
Committee for further consideration and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Linnoll , 

THAT with respect to recommendation (vii) , this bo relerrod 
back to the Committee lor further consideration. 

- LOST 

(Aldermen Gibson, Harcourt, Hardwick, Massey, Pendakur, 
Volrich and the Mayor voted against the motion) 

MOVED by Aid. Linnell, 

THAT senior citizens only be permitted in private homes, the 
same as in the parent suite policy, regardless of any other wishes 
of the citizens in the district. 

- LOST 

(Aldermen Gibson, Harcourt, Hardwick, Massey, Pendakur, 
Volrich and the Mayor voted against the motion) 

No further action was taken on recommendation (vii) . 

cont 'd . . , . 
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BOARD OF ADMINISTRATION, DEPARTMENT fc OTHER REPORTS (cont'd) 

Report of Standing Committee on Community 
Development, November 8, (cont'd) 


Illegal Suites (cont'd ) 

Alderman Volrich advised that the age of the building' referred 
to on page 3 of the report identified as (1) (b) , was deleted 
by the Committee at a subsequent meeting on November 15, 1973. 

Clause 3: Areas E and F: Champlain Heights 

MOVED by Aid. Volrich, 

THAT the information of the Committee contained in this 
clause be received. 

- CARRIED UNANIMOUSLY 

M. Granville Street Transit Mall: 
Local Improvement Cost Sharing 

Under date of November 16, 1973, Mayor Phillips and Alderman 
Massey submitted the following report, after drawing Council's 
attention to corrections made in the estimates and rates which 
are reflected below: 

" Pursuant to a Council resolution of September 25, 1973, Mayor 
Phillips and Alderman Massey recommend that Phase I of the Granville Street 
Transit Mall project should be undertaken as a Local Improvement with the 
following guidelines: 

1. The Property Owners' share of the cost is to be $900,000 
(approximately one-third of the total cost); 

2. This is to be assessed against the abutting properties 
according to their frontage along Granville Street; 

3. The Local Improvement is to be undertaken on Special Grounds 
without being first advanced on the Initiative; 

4. The remaining local improvement charges for Theatre Row 
Beautif ication and for Street Lighting between Georgia and 
Robson are to be absorbed by the City; 

5. Any Federal, Provincial or B.C. Hydro contributions received 
are to be applied against the City's share. 

The balance of this report sets out procedures and details 
necessary to implement the above. 

Special Grounds 

Undertaking a Local Improvement on Special Grounds roquirt-s 
the votes of at least two-thirds of all the Members of Council. 

The Local Improvement Procedure By-Law (but not thp Charter) 
presently provides that projects shall be advanced on tho Tnitialivo and 
defeated before being undertaken on Special Grounds. It will bo nocpssarv 
to vary this provision. 

Council's power to undertake projects on Special Grounds is 
limited to certain types of work. On Granville Mall, Iherofore, the 
Local Improvement will comprise the Sidewalks, the Paviiit;. and tho 
Lighting. The Trees and certain other details will bo out sido of the 
Local Improvement. (This is an administrative detail which doos not attoct 
the cost sharing). 

Current Local Improvements 

Thoro arc current Local Tmprovomont s lor: 
a - Street Lighting, Georgia to Kobsoii - payable 1 lo I '>?'"). 
b - Theatre Row Beaut if icat ion - payable 196') to 19H ;3. 

The City will absorb the payments on those two projects for 
1974 and all later years. The cost of this will bo approximal ol y $H'},()0(). 

cont 'd , , . , 
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BOARD OF ADMINISTRATION, DEPARTMENT OTHER REPORTS (cont'd) 

Granville Street Transit Mall: 

Local Improvement Cost Sharing (cont'd) 

Court of Revision 

As on any Local Tmprovomrnl. it will n<H'oss.ny lor t'oiiiK il tn 
sit as a Court of Revision. Sinco this will follow I ho undertakinii ol I ho 

project, the Court will be strictly a review of the Speciiil Assessment Roll 

to correct errors in names, measurements, etc. It is proposed, therefore, 

to bring this project before one of the regular scheduled Courts of Revision 
in 1974. 

Estimated Costs and Rates 
Estimated Costs 

Local Improvement $ 2,02 7,000 

Other work 826,000 


Total Mall Costs (as per previous 2,853,000 

report) 

Property Owners 900,000 

city 1,953,000 

Current Local Improvements (forgiven) 83,000 


City total 2,036,000 


Approximate Property Owners' Rates 

Cost per foot (single payment) $171.00/loot 
Annual rate per foot (15 years) $ 21 . 50/f oot/year. 

City-Owned Property 

Block 42 of D.L. 541 (Pacific Centre North) is owned by the City 
and leased to the Fairview Corporation. So that this property's share of the 
Granville Mall project may be charged to the lessee. Council must declare 
this property assessable. 

By-laws and Resolutions 

All of the necessary actions of Council (other than later sit- 
ting as a Court of Revision) have been incorporated into two by-laws and 
two formal resolutions. 

The by-laws will: 

1. Vary the requirement of first advancing the project on ihc 
Init iative; 

2. a) Define the Froporty Owners' and Cily':; share's; 

b) Doriiie the basis ol assossinc the Tfoport y Owners' share; 

c) Undert ako t he Local ImproviMnent Project on Special (IrouruL-.; 

d) Declaio Hlock 42 assessable; and 

(?) Provide necessary procedures and ('oiieral provisions. 
The Resolutions will: 

Relieve the assessable properties ol tlie 1 ')74 and later 
payments on Theatre Row and the Street Lichtiiip,. 


cont 'd . 
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BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd) 

Granville Street Transit Mall: 

Local Improvement Cost Sharing (cont'd ) 

■ Recommenclat ions 

We RECOMMEND: 

a. That the By-laws and the Resolutions which have been prepurod 

by the Law Department be passed (the second By-law and Hesolut i otis 
will require the votes of two-thirds of all the Members of Council); 
and 

b. That the Assessment Commissioner be instructed to have a Special 
Assessment Roll prepared. Notices mailed, and the project brought 
before a Court of Revision, all in .iccordanct^ with the Vanoouvi>r 
Charter. " 

MOVED by Aid. Massey, 

THAT the requirement of first advancing the project on the 
initiative be varied by by-law; 

FURTHER THAT approval be given by by-law to: 

(a) define the Property Owners' and City's shares; 

(b) define the basis of assessing the Property 
Owners ' share ; 

(c) undertake the Local Improvement Project on 
Special Grounds; 

(d) declare Block 42 assessable; and 

(e) provide necessary procedures and general provisions 

AND FURTHER THAT the formal resolutions be approved relieving 
the assessable properties of the 1974 and later payments on 
Theatre Row and the Street Lighting; 

AND FURTHER THAT the Assessment Commissioner be instructed 
to have a Special Assessment Roll prepared. Notices mailed, and 
the project brought before a Court of Revision, all in accordance 
with the Vancouver Charter. 

- CARRIED 

(Alderman Rankin voted against the motion) 

N. Illegal Suites (Hardship Cases) 

The Department of Permits and Licenses submitted the 
following report under date of November 16, 1973: 

"The Coramittee of Officials hns considered the following requests under 
the policy established by Council concerning Illegal Suites - Hardship 
Cases, and reports as follows: 

(a) The following applications recommended for approval by the 
Sub-Committee be approved: 

Selma N, Hcbert (tenant), #4 - 6128 Chester Street 

John McGovern (tenant) , 965 West 23rd Avenvie 

Amy R, Schwab (tenant) , 2940 Carolina Street 

Mrs, Margaret Nolie (tenant), 905 liast 64th Avenue 

Mrs, Winnifred Jessie KuseJ (owner), 3465 West 6th Avenur 


cont 'd 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

Illegal Suites (Hardship Cases) 
continued : 


(b) the following applications be approved for one year from the date 
of this Resolution: 


Jean Wong (owner), 4572 John Street 

Cathy Connal (tenant), 2242 MacOonald Street 

Lesley Tannen (tenant), 2242 MacDonald Street 

Edward M, Worst (tenant), 2645 West 5th Avenue 

Peter Lamb (tenant), 2645 West 5th Avenue 

W, M, Grainger (tenant), 1554 West 6th Avenue 

Mrs, Eva Gusland (owner), 2569 Pandora Street 

Poul Henning & Sari Dinecn Hyldig (tenants), 5481 Ormidale Street 

Kippy Johl (tenant], 7887 Carabie Street 

Anthony R. Bertelsen (tenant), 2679 East 22nd Avenue 

Mrs, W, A, Moerike (tenant), 2679 East 22nd Avenue 


(c) the following applications be approved for six months fron tlic 
date of this Resolution: 


D. Robert Innis (owner), 7825 Nanaimo Street 

Mrs, Susan L, Freundt (tenant), 6610 Lanark Street 

(d) the fo] lowing applications be not approved: 


Christos & Popi Kyriakopoulos (owners), 74 West .'Mst Avenue 
John Kakavelakis (owner), 317 West 17lh Avenue 


(e) in respect to the above mentioned, the City Buildiny Inspector be 

instructed to withhold enforcement action and to carry out the policy 
as adopted by Council on December 17, 1963, and as amended by Council 
on November 10, 1964," 

MOVED by Aid. Hardwick, 

THAT the foregoing report dated November 16, 1973, and 
containing clauses (a) to (e) respecting Illegal Suites (Hard- 
ship Cases), be approved. 

- CARRIED UNANIMOUSLY 

0. Joint Negotiations with C.U.P.E. 
for 1974 Collective Agreements 

The Board of Administration, under date of November 16, 
1973, submitted the following report: 

" Circulcited are copies of a Memorandum of Agreement between 
members of municipalities of the M.L.R.B. and the related 
locals of C.U.P.E. Also circulated is a Suggested Employer 
Operating Procedure. Both the attachments have been developed 
and approved by the Executive Committee of the M.L.R.B. 

Your Board endorsed both the Operating Procedures and the 
Memorandum of Agreement and recommend with respect to the 
latter that the terms of tlie Agreement dated November 14, 
1973 between the Corporation of the District of Burnaby 
et al, (9 Employers) and the Canadian Union of Public 
Employees, LocaJ.s 23, 399, 394, 454, 710 and 1004 be adopted; 


cont 'd 
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BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd ) 

Joint Negotiations with C.U.P.E. 

for 1974 Collective Agreement (cont'd) 

and further that Commissioner Ryan and alternate admini- 
strative official to be designated by him, the Director of 
the Municipal Labour Relations Bureau and a second Bureau 
staff member to be designated by the Bureau Director, be 
appointed as the official Bargaining Representatives of this 
Council for the purpose of representing the Council in 
accordance with the requirements of the said Agreement dated 
November 14, 1973." 

Your Board note the appendixes referred to in the Memorandum 
of Agreenient is on file in the Board of Administration Offices 
for Members of Council's perusal. " 

MOVED by Aid. Bowers, 

THAT the foregoing report of the Board of Administration 
be approved . 

- CARRIED UNANIMOUSLY 

P. Report of Standing Committee on 
Finance and Adminis tration, 
dated November 1, 1973 

The Council considered this report on the subject of Inter- 
departmental and Aldermanic Library, and took the following action: 

MOVED by Aid. Gibson, 

THAT the recommendations of the Committee be approved, after 
inserting the word "Vancouver" between the words "main" and "public". 

(referred) 

MOVED by Aid. Rankin, 

THAT this whole matter be referred to the Board of Adminis- 
tration for report back as to the feasibility of combining present 
departmental libraries with the proposed Civic library. 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Linnell, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Linnell, 
SECONDED by Aid. Hardwick, 

THAT the report of the Committee of the Whole be adopted. 

CARRIED UNANIMOUSLY 

BY-LAWS 

1. BY-LAW TO AMEND BY-LAW No. 3614, BEING 
THE LOCAL IMPROVEMENT PROCEDURE BY-LAW 

MOVED by Aid. Bowers, 
SECONDED by Aid. Harcourt, 

THAT the By-law be introduced and read a first time. 

- CARRIED 

(Alderman Rankin voted against the motion) 

The By-law was road a first time and the Presiding Officer declared 
the By-law open for discussion and amendments. There being no 
amendments, it was, 

MOVED by Aid. Bowers, 
SECONDED by Aid. Harcourt, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED 

(Alderman Rankin voted against the motion) 
(The By-law was deemed read accordingly) 
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BY-LAWS (cont'd) 

2. BY-LAW TO PROVIDE THE PROCEDURE FOR THE 

IMPROVEMENT OF PART OF GRANVILLE STREET AS 

A LOCAL IMPROVEMENT AND THE BASIS OF ASSESSMENT 

WITH RESPECT THERETO. 

MOVED by Aid. Massey, 
SECONDED by Aid. Bowers, 

THAT the By-law be introduced and read a first time. 

- CARRIED BY THE 
REQUIRED MAJORITY 

(Alderman Rankin voted against the motion) 


The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was, 

MOVED by Aid. Massey, 
SECONDED by Aid. Bowers, 

THAT the By-law be given second and third readings and the 

Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED BY THE 
REQUIRED MAJORITY 

(Alderman Rankin voted against the motion) 

(The By-law was deemed read accordingly) 

3. BY-LAW TO AMEND BY-LAW No. 2193, 
BEING THE FIRE BY-LAW 

MOVED by Aid. Linnell, 
SECONDED by Aid. Harcourt, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was, 

MOVED by Aid. Linnell, 
SECONDED by Aid. Harcourt, 

THAT the By-law be given second and third readings and the 

Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

(The By-law was deemed read accordingly) 

MOTIONS 

1. Special Assessment: Granville Street Mall 
from Georgia Street to Robson Street 

MOVED by Aid. Massey, 
SECONDED by Aid. Hard wick, 

WHEREAS a project for the installation of street 
lighting together with any necessary work incidental thereto on 
both sides of Granville Street from Georgia Street to Robson Street 
(hereinafter called the "said project") was advanced as a local 
improvement on the initiative principle to a Court of Revision 
on August 10, 1964; 


AND WHEREAS by resolution dated August 10, 1964, 
Council undertook the said project and the same has now been 
completed ; 


^3. 
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MOTIONS (cont'd ) 

Special Assessment: Granville Street Mall 
from Georgia Street to Robson Street (cont'd ) 

AND WHEREAS following the completion of the said 
project Council passed By-law No. 4215 on December 14, 19fi5, 
for the purposes of borrowing the sum of $250,276.54 by the 
sale and issue of debentures to defray that part of the cost 
of certain local improvements including the said project pay- 
able by special assessments; 

AND WHEREAS the said By-law No. 4215 provides that 
the real property abutting or fronting on the said portion of 
Granville Street be specially assessed annually in each of the 
years 1966 to 1975 inclusive a sum sufficient to defray the 
cost of the said project; 


AND WHEREAS on November 20, 1973, Council passed the 
Granville Street Mall By-law, being By-law No. 4739 undertaking 
on special grounds the improvement of Granville Street from 
Hastings Street to Nelson Street as a local improvement which 
will necessitate the removal of the said project, in part or 
in whole; 

AND WHEREAS commencing in the year 1974, the said 
project will no longer specially benefit the real property 
being specially assessed for the cost thereof; 

BE IT THEREFORE RESOLVED that because the said project 
will not specially benefit the real property being specially 
assessed for the cost thereof commencing in the year 1974, by 
reason of the removal of the said project in part or in whole, 
the Council, by not less than two-thirds of all of its members, 
hereby deems and declares that the real property being specially 
assessed for the cost of the said project would be especially un- 
justly affected by any further special assessment therefor and 
that such real property be not specially assessed for the said 
project for the balance of the term of said By-law No. 4215, 
namely in the years 1974 and 1975 and the Collector of Taxes is 
hereby directed to enter on the tax roll against the said real 
property the amount of the reduced assessment for the said years. 
The amount of the reduction of the special assessment shall be 
provided out of the general funds of the City. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 

2. Special Assessment; Granville Street Mall 
from Robson Street to Nelson Street 


MOVED by Aid. Massey, 
SECONDED by Aid. Hardwick, 

WHEREAS a project for the construction of concrot.e 
sidewalks, the installation of street iighhing and plant con- 
tainers and the planting of trees and shrubs together with any 
necessary work incidental thereto, on both sides of Granville 
Street from Robson Street to Nelson Street (hereinafter called 
the "said project") was advanced as a local improvement on the 
initiative principle to a Court of Revision on April 11, 1968; 

AND WHEREAS by resolution dated April 11, 1968, 
Council undertook the said project and the same has now been 
completed; 


cont 'd . 
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MOTIONS (cont'd) 

Special Assessment: Granville Street Mall 
from Robson Street to Nelson Street (cont'd ) 

AND WHEREAS following the completion of the said 
project Council passed By-law No. 4428 on June 17, 1969, for 
the purpose of borrowing the sum of $1,367,157.53 by the sale 
and issue of debentures to defray that part of the cost of 
certain local improvements including the said project payable 
by special assessments; 

AND WHEREAS the said By-law No. 4428 provides that 
the real property abutting or fronting on the said portion of 
Granville Street be specially assessed annually in each of t:ho 
years 1969 to 1983 inclusive a sum sufficient to defray the 
cost of the said project; 


AND WHEREAS on November 20, 1973, Council passed 
the Granville Street Mall By-law, being By-law No. 4739 under- 
taking on special grounds the improvement of Granville Street 
from Hastings Street to Nelson Street as a local improvement 
which will necessitate the removal of the said project, in 
part or in whole; 

AND WHEREAS commencing in the year 1974, the said 
project will no longer specially benefit the real property 
being specially assessed for the cost thereof: 

BE IT THEREFORE RESOJ.VED that because the said project, 
will not specially benefit the real properly being specially 
assessed for the cost thereof commencing in the year 1974, by 
reason of the removal of the said project in part or in whole, 
the Council, by not less than two-thirds of all of its members, 
hereby deems and declares that the real property being specially 
assessed for the cost of the said project would be especially 
unjustly affected by any further special assessment therefor 
and that such real property be not specially assessed for the 
said project for the balance of the term of said By-law No. 
4428, namely in the years 1974 to 1983 inclusive and the 
Collector of Taxes Is hereby directed to enter on the tax roll 
against the said real property the amount of the reduced 
special assessment for the said years. The amount of the re- 
duction in the special assessment shall bo provided out of the 
general funds of the City. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY. 

3. Allocation of Land for Highway Purposes 
(Various Knight Street Properties) 


MOVED by Aid. Linnell, 
SECONDED by Aid. Rankin, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for highway purposes, the following described 
lands : 

1. West 7 feet of Lot 7, Block 7, District Lot 705, 
Plan 2571 (4846 Knight Street) 

2. West 7 feet of Lot 3, Block 2 of the South part of 
Blocks 1 and 3, D.L. 352, Plan 1909, (4340 Knight St.) 

3. West 7 feet of Subdivision 3, D.L. 352, Plan 1909 
(4294 Knight Street) 

4. West 7 feet of Lot 4, Block 7, District Lot 705, 
Plan 2571 (4824 Knight Street) 

cont 'd . . . . 
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MOTIONS (cont 'd) 


Allocation of Land for Highway Purposes 
(Various Knight Street Properties) 
continued : 


AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for highway purposes; 

BE IT THEREFORE RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
highway purposes, and declared to form and constitute portions 
of highway. 


4, Christmas Shoppers Bus: 
Downtown Area 


MOVED by Aid, Hard wick, 
SECONDED by Aid, Linnell, 

THAT the City seek the cooperation of B,C. Hydro and 
Downtown Business Association in providing a Christmas Shoppers' 
Bus in the downtown area over similar routes to previous years. 


1, Notice to Vacate: 

2831 Point Grey Road (Seagate Manor ) 

The following Notice of Motion was submitted and recognized 
by the Chair: 

MOVED by Aid, Volrich, 

THAT the tenants of the property purchased by the City at 
2831 Point Grey Road, known as "Seagate Manor", be given a one 
year extension of time beyond the present notice to vacate which 
requires them to vacate the premises on March 31, 1974, 


The foregoing are Minutes of the Regular Council Meeting dated 
November 20, 1973, adopted by Council November 27, 1973, 


- CARRIED UNANIMOUSLY 


- CARRIED UNANIMOUSLY 


NOTICE OF MOTION 


(Notice) 


The Council ad.journed at approximately 10:00 p,m. 
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Board of Administration, November 16, 1973 (WORKS - l) 

WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 


RECOMMENDATIONS ; 

1. Closure of Lane South of Broadway, East of Clark Drive - 
Queen Alexandra School 

The City Engineer reports as follows: 

"Queen Alexandra School is one of the oldest schools in the City. 
The land occupied by the site is still in individual lots and a lane 
which has not been officially closed. 

I RECOMMEND that the lane shown outlined red on plan marginally 
numbered LF 6754 be closed, stopped up, title taken thereto and then 
subdivided with the adjacent lots to form one parcel for the school site." 

Your Board RECOMMENDS that the foregoing be approved. 

2. Closure of the North 7 Feet of Each of Lots 9 and 10, Block 52, 
D.L. 196 - South Side of Powell Street. East of Princess Street 

The City Engineer reports as follows: 

"At one time, Powell Street was to be widened J'rora 66 feet to 80 feet. 
During the years, dedications of 7 feot have been acquired from various 
properties abutting the street. Powell Street is now to remain 66 feet in 
width. The 7 feet dedicated from Lots 9 and 10, Block 52, D.L. 196 are sui"- 
plus to our highway requirements and the adjacent owner has applied for the 
acquisition of the strips. 

1 RECOMMlilND that the north 7 fuet of each of Lots 9 and 10, Block 52, 
D.L. 196 now highway, be closed, stopped up and conveyed to the owner of 
the balance of said Lots 9 and 10. The value of the closed portions be 
$2,275.00 in accordance with the reconunendation of the Supervisor of Property 
and Insurance. 

I further RECOMMEND that the 7 feet of each lot be added to the 
remainder of each lot to form whole Lots 9 and 10." 

Your Board RECOMMENDS that tho foregoing be approved. 

RECOMMENDATION AND CONSIDERATION ; 

3 . Rental of Festoon Lights to 1973 Christmas Carol 
Ship Committee 

The City Engineer reports as follows: 

"The 1973 Christinas Carol Ship Conunittee has requested the loan 
of City-owned festoon lights. Rental of these decorations was provided 
for in a resolution dated May 2nd, 1961, which required that: 

(a) all applications be approved by Council, 

(b) a rental of 12<: per foot be charged, and 

(c) a deposit of one week's rental be required 
to ensure the return of the equipment in 
good condition. 

On July 9th, 1968, Council increased the rental rate to 16^ per 
foot in line with the Increased maintenance costs. The Conunittee requires 
approximately 1000 ft. of festoons. At the present rate of 16c per foot 
the rental will amount to $160. 

The Committee has applied for a grant equivalent to the rental 
charge. For the past ten years, Council has approved grants to the amount 
of the actual cost of maintaining the festoons. 


Cont'd . . . 
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(WORKS - 2) 


Clause 3 cont'd 


I RECOMMEND that approximately 1000 ft. of festoon lights be rented 
to the 1973 Christmas Carol Ship Committee for $160. " 

Submitted for Council's Consideration is the request from the 1973 
Christmas Carol Ship Committee for a grant of up to $160 for rental of 
approximately 1000 ft. of festoons. It may be that the actual cost to the 
City for handling the lights and replacing or repairing damaged lamps, 
sockets, etc., will amount to less than $160 in which case the rental 
charge and grant would be reduced correspondingly. 

Your Board RECOMMENDS the foregoing report of the City Engineer 
dealing with renting festoons be adopted and submits for CONSIDERATION the 
application for a grant. 


(NOTE: A GRANT REQUIRES S AFFIRMATIVE VOTES) 


tQ2 a 
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(HARBOURS - 1) 


HARBOURS AND PARKS MATTERS 


RECOMMENDATION ; 

1 . Park Board - Renovations to Jericho Officers' Mess 

The Director of Finance submits the following resolution of the Board of 
Parks and Public Recreation: 


' "RESOLVED: That the Board approve an expenditure of up to $75,000 for 
renovation of the Jericho Officers' Mess building and 


inmediate application be made for a Community Recreation 
Facilities Fund grant of 1/3 of the cost, the Board's 
costs to come from Community Services Centre Extensions 
& Improvement Five Year Plan funds on the understanding 
that West Point Grey Community Association be requested 
to apply for a LIP grant to reduce the Board's costs as 
far as possible. 


An application has been made to the Provincial Government for a 
$25,000 one-third cost of the renovation work which includes an 
allowance for structural, electrical and plumbing work, furnishings, 
equipment, parking area, etc. It is respectfully requested that the 
City Council approve the allocation of $75,000 of Park Board funds 
so that work may proceed and the West Point Grey Community Association 
and other Community groups £ind the public may take advantage of a 
variety of recreational and cultural activities in the building. ' 

This item was included in the 1973 Basic Capital Program of the Parks 
Board and, on the recommendation of the Standing Committee of Council 
on Finance and Administration, was deferred pending a further detailed 
report from the Park Board. The detailed information requested was 

(a) details of the proposed capital expenditure 

(b) estimated increased annual operating cost of the recreation 
program resulting from this capital expenditure 

(c) justification for expanding the recreation facilities in 
this area. 

This information was not included in the Park Board report. 

The Director of Finance recommends that the requested allocation of 
$75,000 re Renovation of the Jericho Officers' Mess be deferred pending 
receipt from the Park Board of the detailed information previously 
requested. 

Your Board recommends approval of the recommendation of the Director of 
Finance . 


- Carried. 


M 
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BUILDING AND PLANNING MATTERS 

RECOMMENDATION 

1. Change of Name: Department of 
Planning and Civic Development 

The Director of Planning and Civic Development reports as follows: 

"On January 19th, 1971 City Council adopted a report 
which re-organized the Planning Department, strength- 
ening its Civic Development function, and changed its 
name to Department of Planning and Civic Development. 

Since that time it has become accepted and recognized 
that civic development is part of the planning function 
and it appears no longer necessary to stress this in 
the department's name. 

The two-part name is cumbersome and unwieldy and in 
practice is shortened to City Planning and the Director 
is usually referred to as the Director of Plannigg. 

It is therefore recommended that the name of this 
department be changed to 'CITY PLANNING DEPARTMENT'." 

Your Board RECOMMENDS that the recommendation of the Director of 
Planning and Civic Development be endorsed. 

CONSIDERATION 

2. Strata Title Application - New Construction 
Location: 2424 Cypress Street - Lot "D" 

Block 327, D.L. 526 
'Cypress Place' - 27 Units 
Owner: Block Brothers Contractors Ltd. 


The Director of Planning and Civic Development and the Director of 
Finance report as follows: 

"In accordance with the City's current regulations governing 
the approval of Strata Title applications for new buildings , 
Block Brothers Contractors Ltd., has made application for 
approval of a Strata Plan for a new apartment development, 
consisting of one building containing 27 dwelling units. 

The applicants have submitted a prospectus which provides 
the following information under the appropriate sections 
of the regulations. 

N.B. See Appendix 'A' for site plan. (ATTACHED) 


Section 1 (2) - Financing 

(a) True interest on any financing 

The prospectus does not state the interest rate but 
does state that purchase monies have been arranged 
with the Bank of Montreal. It does not state, whether 
this financing is mandatory on the part of the 
purchasers or whether they may arrange their own 
financing . 

The prospectus mentions a mortgage insurance fee 

of 7/8 of 1%, but gives no explanation of the nature 

of this insurance fee. 

(b) Any bonus ing of financing 

The prospectus states that no bonus or other cost 

will be charged with respect to the financing described. 

cont ' d. . . . 
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Clause No. 2 continued 

(c) Details of a management contract and monthly servicing 

The prospectus indicates that a management contract 
will be entered into with Block Brothers Realty 
Limited for an initial term of one year and that it 
will contain the terms and conditions set forth in 
an attachment to the prospectus. There are no details 
regarding the management contract in the actual 
prospectus itself, only in the attachment. The 
separate sheet gives some details but is unclear. 

(d) Taxes and all other costs 

Taxes for the apartments are estimated to range from 
$210.00 to $310.00, net of homeowner grant, in the 
first year. The Director of Finance does not consider 
that the indication of taxes is properly included in 
the prospectus and a^in this information is set forth 
on a separate sheet. 


The prospectus states that there does not appear 
to be any futher or additional costs to potential 
purchasers, other than those costs normally 
incurred by purchasers such as conveyance cost, 
personal insurance costs, etc. 

(e) Shared facilities and common areas 

The prospectus states that each strata lot will be 
allocated not less than one (1) underground parking 
stall for exclusive use by the occupant thereof. 

Storage space shall be made available to each strata 
lot. Balconies, parking spaces and storage spaces 
shall be common property and subject to restrictions 
on use as set forth in the By-laws and Regulations 
of the Strata Corporation from time to time. 

Patios 

Each ground floor strata lot will be granted the 
exclusive use of the patio area contiguous to its 
living room-dining room. 


Balconies 


The balconies attached to and directly accessible 
from a strata lot are for the exclusive use of that 
strata lot. 


The prospectus further states that the Strata 
Corporation shall initially adopt those By-laws set forth 
in the first and second schedules to the Strata Titles 
Act, R.S.B.C., without change or modification, except 
as the Strata Council shall deem necessary. 

Section 1 (3) - Quality of Construction 

The City Building Inspector reports that this building, 
currently under construction, is being inspected by the 
Inspection Department of Central Mortgage and Housing 
Corporation to ensure compliance with the Canadian Code for 
Residential Construction (C.C.R.C.) 


Your Board submits the foregoing report of the Director of PI 
and Civic Development and the Director of Finance for the 
CONSIDERATION of Council. 


FOR CGlilJGS. 


M SEE PA^E{S). 
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FINANCE MATTERS 


(FINANCE - 1) 


RE COMMENDAT I ON 


Investment Matters (Various Funds) September, 1973 

(a) Security Transactions during the month of September, 1973 

(b) Summary of Securities held by the General and Capital 
Accounts 


GENERAL AND CAPITAL ACCOUNT TRANSACTIONS (PURCHASE) 


Type of Security 


Maturity 
Date 


Maturity 
Value 


Cost 


Annua' 
Term Yield 
Days % 


Charte red Bank Deposit Receipts and Government Notes 


5 

Bank of Montreal 

Sept 

6/73 

$1 ,000,143.84 

$1 ,000,000.00 

1 

5 

.25 

6 

Bank of Montreal 

Sept 

7/73 

1 ,000,150.68 

1 ,000,000.00 

1 

5 

50 

6 

Imnat Limited 

Sept 

14/73 

499,515.00 

498,625.00 

8 

8 

15 

6 

Bank of British Columbia 

Sept 

14/73 

1 ,502,547.95 

1 ,500,000.00 

8 

7 


7 

Bank of Montreal 

Sept 

10/73 

1 ,000,410.96 

1 ,000,000.00 

3 

5 

on 

14 

Bank of Montreal 

Sept 

17/73 

700,330.82 

700,000.00 

3 

5 

75 

14 

Banque Canadienne Nationale 

Nov. 

30/73 

1 ,527,371 .92 

1 ,500,000.00 

77 

8 

65 

14 

Bank of Nova Scotia 

Jan. 

31/74 

827,175.45 

800,000.00 

139 

8 

92 

14 

Bank of British Columbia 

Sept 

24/73 

501 ,095.89 

500,000.00 

10 

8 

00 

14 

Bank of British Columbia 

Sept. 

28/73 

2,006,328.77 

2,000,000.00 

14 

8 

25 

17 

Banque Canadienne Nationale 

Jan . 

31/74 

1 ,033,347.95 

1 ,000,000.00 

135 

8. 

95 

25 

Bank of Montreal 

Sept. 26/73 

1 ,300,213.70 

1 ,300,000.00 

1 

6. 

CO 

26 

Mercantile Dank of Canada 

Oct. 

31/73 

1 ,000,000.00 

991 ,717.12 

35 

8 

71 

28 

Mercantile Bank of Canada 

Oct. 

15/73 

997,210.65 

993,278.36 

17 

8. 

50 

28 

Bank of Nova Scotia 

Oct. 

15/73 

1 ,000,000.00 

996,100.00 

17 

8. 

40 

28 

Banque Canadienne National 

Nov. 

1/73 

2,520,190.41 

2,500,000.00 

34 

a. 

67 





$18,416,033.99 

$18,279,720.48 














A********************** 


DEBT CHARGES EQUALIZATI ON FUND TRANSACTIONS (PURCHASES) 


Type of Security 


Maturity 
Date 


Maturity 
Value 


Cost 


Annual 
Term Yield 
Days 


12 


Chartered B a n k Dep osit Receipts artd_Goy e rnment No tes 

Bank of Nova'Scotia Apr. 1/74 X 524,120.00 $ 500,000.00 


201 8.76 


*********************** 


SINKING FUND TRANSACTIONS (PUR CHASES ^ DISPOSALS ) 


Type of Security 


Maturity 
Date 


Maturity 
Value 


Cost 


Chartered Bank Deposit^ Receipts Purchased 
4 B¥nl of r^oVa' sFoti a" ' Apr7 y/74 

4 Mercantile Bank of Canado Oct. 15/73 


Canadas Cashe d / 

4 Canada Savings Bonds 
1971/72 Series 


$2. 838, 369. 4b $2,700,000.00 

___iO_3.t7P6_.85. AQ.Q.?-QP_Q_-iM 

$3,242,076.30 $3,100,000.00 


Annual 
Term Yield 

209 S.9b 
41 8.2b 


Yrs.- 
Mos . 

$3,100,000.00 $3,100,000.00 7/2 7.19 


Nov. 1/80 

/ Disposals made to acquire other investments with higher yield. 

************************ 


Continued 


878 


DtUq 
Sept 


(b) 


Short 


Chartered Banks Deposit 
Receipts and Government 
'^otes 


hlochjj|ii Term 
B. 


C. Hydro & Power Authority 
It Parity Bonds due 
S|;pt. 1/75 $ 


RECOM 


Inves 


Board of Acaministration , November 16, 1973 
Clause No. 1 (cont'd) 


(FINANCE - 2) 


Pj!^n.ERIJ!gRIP™j^Air^^ TRANSACTION (PURCHASES) 


Maturity 
Date 


Maturi ty 
Val ue 


Price 


Cost 


Term Annual 
Yrf../ Yiclfl 
Mos . 


25 City of Vancouver 5'i% 


Mar. 1/78 $ 5,000.00 $87.50 $4,375.00 4/[) 8.98 


*********************** 


SUMMARY O F SECUR ITIES HELD AS 
GENERAL AND CAPITAL ACCOUNTS ONLYJ\S AT SEPTEMBER 30, 197 3 


le of Secur i t^ 
Term 


Par or M a turit y Value 


Cash or Book Value 


$61 ,933,120.03 


$ 60,262,633.83 


398,000.00 


$401 ,525.59 


lENDATION 

Recommended by your Board that the report of the Director of Finance on 
ment Matters (Various Funds) for September, 1973 be confirmed. 


2. Telephone Equipment at 1530 West 8th Avenue 
and 10th and Maple Street (Health and 
Welfare Department) 

The Director of Welfare and Rehabilitation reports as follows: 

"The telephone equipment at 1530 West 8th Avenue consists of 
three separate switchboards. Two in the Welfare and Rehabili- 
tation Department providing service to 12 7 locals and one 
switchboard in the Health Department serving 20 locals. 

The equipment in the Health Office is barely adequate to handle 
the current volume of daily business and improved service is 
being requested in this report. Each switchboard in the Welfare 
Department operates independently, but while limited "crossover" 
connections can be used, one switchboard has invariably been 
much more heavily used than the other. Recently the Director, 
Administrative and Accounting staff moved to 10th & Maple 
and their telephone needs are being met by use of 36 business 
lines, which is expensive and inefficient. 

New equipment incorporating many technological advances not 
included in the existing equipment is now available, which will 
provide the means of processing a high volume of calls for both 
the Health and Welfare Departments with minimum frustration to 
the caller. The equipment uses a unique feature which displays 
all locals on each of two consoles. This permits either of two 
operators to answer any one of 400 locals which may be activated 
on either board. 
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Clause No. 2 (cont'd) 


The Assistant City Engineer (Electrical) proposes that telephone 
requirements at 1530 West 8th Avenue, for both Health and 
Welfare Departments, including requirements at 10th & Maple, 
can best be served by the installation of this telephone equip- 
ment. Similar equipment has been installed at the combined 
Health and Welfare facility at 1720 Grant Street (North 
District Service Centre) and is proving to be most satisfactory. 

The new equipment identified as a GTX400 PABX can provide immediate 
use of 200 locals, which is approximately 25 more than the exist- 
ing total requirement for Health and Welfare at 8th Avenue and 
10th & Maple. An additional 200 locals to be brought into use 
when required in increments of 100 as required (connection 
charge $1,000 for the first extra 100 and $500 for the second 
100) . 

It is economically advantageous to use the new equipment. 
Initial installation charges will be amortized through reduced 
monthly charges over a period of approximately one year. 

The monthly cost comparison of our existing and proposed facili- 
ties is: 


Monthly 
Rental 

2 - T80A Switchboard @ 

1530 W.Bth Ave. (Welfare) $2,026.45 
36 Business Lines $17.55 632.00 
1 - 19B5 Switchboard at 

1530 W.Bth Ave. (Health) 267.00 
Monthly bill if off premise locals 
are taken from present switchboard 

$2,925.45 


The cost of proposed equipment to handle all requirements from 
1530 West 8th Avenue: 

Monthly Non Recurring 
Rental Installation 
Charge 

GTX400 PABX (charge for 200 lines) 
with additional attendant position 

and several essential options. $1,784.00 $4,300.00 

Existing equipment to be relocated. 297.75 
Mileage charges 40 off premise locals 

at 2006 W.lOth Ave. @ 7.30 292.00 

Proposed monthly rental. $2,373.75 $4,300.00 

The difference in monthly rental is $551.70 per month. Therefore, 
the non recurring installation charge will be amortized by rental 
saving over a period of approximately eight months. 


A GTX400 PABX is available approximately 5 months from order date. 


Provision of Funds 


The Director of Finance advises that the necessary funds for 

rental be included in the 1974 budget of each Department and the 

installation charge of $4,300 be included in 1974 budget of the 
Department of Welfare and Rehabilitation. 
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Clause No. 2 (cont'd) 

SUMMARY OF RECOMMENDATIONS 
It is recommended that: 

(a) The Assistant City Engineer (Electrical) be authorized 
to order a GTX400 PABX installed at 1530 West 8th Avenue, 
to replace telephone equipment at present in use at that 
location and at 10th & Maple by the Health and Welfare 
Departments . 

(b) Funds amounting to $4,300 be included in the 1974 Budget 
of the Department of Welfare and Rehabilitation for 
installation of the new equipment and appropriate monthly 
rental costs be included in each Departmental budget. 

Your Board RECOMMENDS adoption of the foregoing recommendations 
of the Director of Welfare and Rehabilitation. 

INFORMATION 

3 . Tender Awards 

The Purchasing Agent reports as follows: 

"In accordance with Council policy, contracts for the following 
supplies were awarded by the Board of Administration/Purchasing 
Agent: 

P. M. Test Set 

Two-way hand held portable radios & chargers 

Street lighting steel mast arms 

Maintenance & Cleaning of Manual Typewriters 

for a 3 -year period 
Dental Equipment 

Copies of the details of these tender awards are circulated." 

Your Board submits the foregoing report for Council's information, 
CONSIDERATION 

4 . Luncheon Request - B.C. Volleyball Assoc. 


The City Clerk reports as follows: 

"A letter has been received in this office from the B. C. 
Volleyball Association dated October 23, 1973. They advise 
they will be hosting the 1974 Canadian Volleyball Championships 
in Vancouver March 27 - 30, 1974. These Championships will 
involve 20 senior mens teams and 20 senior womens teams. There 
will be approximately 500 participants, including players, 
referees and officials, representing all provinces in Canada. 
A banquet is planned following the finals on Saturday, March 30, 
1974 and the Association is requesting the City assist them with 
hosting this banquet. 


cont ' d . . . . 



Board of Administration, November 16, 1973 .... (FINANCE - 5) 
Clause No. 4 (cont'd) 

Council has dealt with similar requests as follows: 

Aug. 28/73 Ladies Provincial Luncheon for not 

Curling Championships delegates approved 

NOV. 30/71 B.C. Rugby Union Luncheon for approved 

Australian National $250.00" 
Rugby Team 

Your Board submits the foregoing report for the CONSIDERATION 
of Council. 


RECOMMENDATION 

5. Fairview Local Area Planning; 
Immediate Staff Needs 


The Director of Planning and Civic Development reports as follows: 

"Following a meeting on September 27, 1973, with the Chairman of the 
Standing Committee on Civic Development and the Board of Administration, 
I have further reviewed possible approaches to planning in the Fairview 
area, particularly the slopes north of Broadway. Both the discussions 
referred to and my further review confirm the desirability of an area 
planning progranme for the area to be undertaken by Planning Department 
staff in consultation with Fairview residents, owners, and businessmen, 
separate from the work of the False Creek Team. As Council is aware, 
there are many areas of concern on matters such as housing versus other 
uses, overshadowing by high buildings on Broadway, possible street 
changes and relationship of the area to the City's land north of 
6th Avenue, all indicating the need for early action. 

On November 1, 1973, I met with the President and a number of members of 
the Fairview Residents Association & Comnunity Action Society to continue 
discussions initiated by the Department. We considered approaches to the 
planning process for the area and the role of the local planner. 
Arising out of these discussions, matters of particular significance should 
be noted: 

(a) The Fairview Residents Association & Community Action 
Society, which is the only organization in the area known 
to us, intends to canvass people from within and outside 
its membership to form a planning committee representative 
of the various interests concerned to guide the planning 
process, and to seek Council's endorsement of the Committee's 
role. 

(b) The Association will support a local area planner, employed 
by the City in the normal way, provided that the planner, 
while being professionally objective in his task, will 
genuinely direct his (or her) work towards satisfying 

the planning needs of the community. 

(c) The planning committee should be able to join with the 
Director of Planning in selecting the local planner. 

(d) The planning committee, and any other organization or 
individual, should continue to have the opportunity to 
approach Council directly on matters related to the planning 
of the area. 

Our most urgent need is to obtain a planner who could be assigned full-time 
to the Fairview area. The degree of technical and secretarial assistance 
will require later reporting as the discussions in the community include 
possible joint use of proposed Local Initiatives Programme staff, presently 


cont ' d 
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the subject of a request by the Fairview Residents Association and 
Community Action Society. At the time of preparing this report, it is 
not known whether this application will be successful and, also the 
term of employment of the L.I. P. staff, if approved, will have a bearing 
on Departmental staff requirements. The location and office requirements 
for the planner and other staff will be reported on after the discussions 
in the community have been carried further and there is more information 
on the L.I. P. application. 

In these circumstances, I RECOMMEND that Council approve the establishment 
of one professional planner (subject to classification by the Director 
of Personnel Services) for full-time planning work in the Fairview area. 

The estimated costs given below are based on the maximum salary of 
Planner II classification, to allow of adequate provision should the 
appointment be made at this level. 

Estimated Salary Costs 1973 1974 

1 Month 12 Months 


Planner Salary and Fringe Benefits 

estimated at $1,500 per month $ 1,500 $ 18,000 

Because of meetings in area and City Hall, 
an auto allowanos will be required 

at $25.00 per month $ 25 $ 300 

$ 1,525 $ 18,300 


Some of these costs may be shared with the senior governments if the work 
is accepted by them under the Neighbourhood Improvement Program provisions 
of the National Housing Act." 

The Controller of Accounts advises that funds are available for 1973 
within the departmental budget. 

Your Board RECOMMENDS that the recommendation of the Director of Planning 
and Civic i3evelopment be approved. 

INFORMATION 

6 . Streets Capital Funds Transferred 
to "Subject to Varying" 

The Director of Finance reports as follows: 

"The 1971-1975 Five Year Plan included provision of $1,800,000 to acquire 
property for the Melville-Dunsmuir Connector. The City however was able 
to acquire the property necessary to construct this connector through 
an exchange of land with the principal property owners. These transactions 
were previously reported to and approved by Council. 

A summary of transactions in this account is as follows: 

Capital funds approved in 1971-1975 Five Year Plan $1,800,000 

Add: Net proceeds to City resulting from 

exchange of land 236,400 

2,036,400 

Less: Other property acquisition costs 180,400 

Balance of funds not required $ 1,856 ,000 

The Director of Finance has transferred the excess $1,856,000 from Streets 
Capital Funds to Capital Funds - Subject to Varying to make these funds 
available for other capital purposes which will be reported on to Council 
in the near future." 


Your Board submits the matter to Council for Information. 
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7. Quarterly Review of Revenues and Expenditures 
As at September 30, 1973 

The Director of Finance reports as follows: 

"In accordance with Council Instructions, the following review of Revenues 
and Expenditures as at September 30, 1973 Is submitted for the Information 
of Council. A copy of the monthly statement of Revenues and Expenditures 
Is on file with the City Clerk and may be examined In detail by members 
of Council. 

Current Surplus on Revenue Account 

The Current Surplus on Revenue Account Is the amount available at year-end 
for transfer to the City's accumulated Revenue Surplus of prior years. 
This current surplus (or deficit) Is estimated during the June 30th and 
September 30th reviews of the budget and Is the result of adjustments 
made to the original Revenue and Expenditure appropriations approved by 
Council at the beginning of the year. 

June 30th Budget Review 

It was noted In the report on the budget at June 30th, that revenues were 
expected to exceed original estimates by $875,840 and expenditures were 
expected to exceed original estimates by $367,100. The excess of the 
revenue Increase over the expenditure Increase amounting to $508,740 was 
transferred to the Current Surplus on Revenue Account. 

September 30th Budget Review 

The following report shows additional Increased revenues of $816,000 are 
expected to be realized and that expenditures can be reduced by $30,000. 
The total Increased revenue plus the decreased expenditures amount to 
$846,000 which will be transferred to Current Surplus on Revenue Account. 

Year to Date 

The total of the amounts transferred to Current Surplus on Revenue Account 
re the June 30th review ($508,740) and the September 30th review ($846,000) 
amount to $1,314,740 which is the estimated surplus for the year 1973. 

Revenue Variations 

General Tax Levy 

The General Tax Levy will be reduced by $25,000 which Is the net of tax 
write-offs and additions to the tax roll. 

Sundry Rentals 

Sundry rentals from property acquired by the City for civic purposes are 
expected to exceed original estimates by $71,000 due to 

(a) rental Increases and additional properties acquired $65,000 

(b) reduced expenditures re maintenance of 

City property 6,000 

$71,000 


Business Tax 

Business tax revenue was originally estimated at $10,000,000 for the year. 
A revenue Increase of $200,000 is expected to be realized due to a higher 
than anticipated supplementary business tax roll. 

License Fees 

An Increased number of licenses Issued and Increased revenue from higher 
dog impounding fees are expected to produce an additional $29,000. 


cont ' d 
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Service and Inspection Fees 

A revised schedule of fees, effective September 1st and increased building 
activity are expected to result In higher fee revenue as follows : 

Increase 

Building Permits $10,000 
Plumbing Fees 17,000 

$ 27,000 

Projecting Sign Fees 

Based on the current billing data, revenue from projecting sign fees is 
expected to increase by $20,000 from the originally estimated $95,000 to 
$115,000. 

Provincial Court Fines and Fees 

On the basis of fines and fees collected to date and projected to the end 
of the year, revenue from this source is expected to increase by $125,000 
from the originally estimated $1,415,000 to $1,540,000. 

Scavenging Fees 

(a) Increased number of container accounts will result in an 
estimated $56,000 additional revenue. 

(b) There has been a reduction in demand for special pick-ups and 
dumping and fees from these services will be reduced by about 
$37,000. 

Interest on Temporary Investments 

Short-term investment rates have increased substantially over the rates 
in effect at the beginning of the year and are therefore expected to 
produce an additional $350,000 of investment income for a total of 
$2,350,000 for the year. 

Expenditure Variations 

Health Department 

There will be a net reduction of $30,000 in the following salary 
appropriations due to unfilled vacant positions during the year. 


Medical Staff $10,000 
Mental Hygiene 30,000 
Public Health Nurses 25,000 

65,000 

Less reduced Medicare recovery 35,000 
Net reduction $ 30,000 


In addition to the foregoing variations, there are a number of accounts 
where minor over and under expenditures will occur. These accounts are 
adjusted by transfer of appropriation within the departmental budgets, 
if significant. 


cont ' d 
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Transfers of Appropriations in Excess of $500 


The following transfers, made by Board of Administration Minute, are 
reported to Council for information. 


(1) Social Planning 

To: 7803/90 - New Office Equipment 
From: 7801/1 - Salaries 

To provide funds for the replacement of two electric 
typewriters. 

(2) Data Processing and Health 

To: 7030/304 - Salaries - Temporary Help 
From: 6801/122 - Computer Costs 

To transfer funds for keypunch services. 

(3) Accounts Office 

To: 7010/103 - Salaries - Overtime 
From: 7010/101 - Salaries 

To provide funds for additional overtime. 

(4) Planning 

To: 7340/503 - Salaries - Overtime 
From: 7340/501 - Salaries 

To provide funds for additional overtime. 

(5) Engineering 

To: 8143/9430 - 5 Back Pack Blowers 

From: 8131/7838 - Mtce. No. 4 Comfort Station 

To provide funds for the purchase of five back pack 
blowers. 

(6) Permits & Licenses 

To: 6741/725 - Microfilming Program 

From: 6709/301 - Engineers & Plan Checkers - Salaries 
To supply funds for temporary help for microfilming. 

(7) Planning 

To: 7340/507 - Auto Allowances 
From: 7340/501 - Salaries 

To transfer funds for estimated increase in auto 
allowance . 


$ 1,148 
1,148 


$ 3,000 
3,000 


$ 1,000 
1,000 


$ 2,000 
2,000 


900 
900 


$ 2,000 
2,000 


700 
700 


(8) Engineering 

To: 8131/7832 - Mtce. No. 
To: 8131/7834 - " No. 
From: 8131/7838 - " No. 


1 Comfort Station 
4 " " 


$ 2,100 
1,600 
3,700 


To supply funds for the purpose of providing telephone ducts. 


(9) Welfare and Rehabilitation 

To: 7901/300 - Auto Allowance 

From: 7901/1 - Salaries 

From: 7901/399 - Canada Assistance Plan 

To transfer funds for estimated increase in auto 
allowance . 


$ 6,300 
3,150 
3,150 


(10) 


(11) 


Police 

To: 6545/915 
From: 6501/6 


Patrol Evaluation Study 
Salaries - Court Officers 


To supply funds required to complete the Police 
Evaluation Study. 

City Archives 

To: 8701/4 - Salaries - Temporary Help 
From: 8701/1 - Salaries 

To provide funds for temporary help for Paper Repairer. 


$ 3,000 
3,000 


$ 2,200 
2,200 


cont ' d 
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(12) Permits & Licenses 

To: 6709/303 - Engineers & Plan Checkers - Overtime $ 2,500 

From: 6709/301 - " " " " - Salaries 2,500 

To provide funds for additional overtime. 

(13) Engineering 

To: 8110/7123 - Air Pile Driver $ 1,450 

From: 8110/7130 - Service Truck - Sewers 850 
From: 8109/7024 - Mtce. of Sewers 600 

To transfer funds for purchase of alr-drlven pile driver. 

(14) Planning 

To: 7308/91 - Alterations & Furnishings $ 8,300 

From: 7305/1 - Salaries 8,300 

To supply funds for alterations to the Planning Department. 

(15) City Clerk's 

To: 7062/723 - Salaries - Overtime $ 2,500 

From: 7062/739 - Night Council Meetings 2,500 

To provide funds for additional overtime. 

(16) Engineering 

To: 8036/2945 - Mtce. of Georgia Viaduct $ 2,000 

From: 8036/2913 - Special Mtce. - Granville Bridge 2,000 

To supply funds for the maintenance of catch basins on 
the Georgia Viaduct. 

(17) Revenue and Treasury 

To: 7015/147 - Salaries Overtime $ 2,000 

From: 7015/131 - Salaries 2,000 

To provide funds for additional overtime. 

(18) Welfare and Rehabilitation 

To: 7903/27 - Move Expenses - Single Men's Unit $ 879 

From: 7901/3 - Salaries - Overtime 879 

To provide funds re moving expenses . 

(19) Personnel 

To: 7045/482 - Salaries - Overtime $ 1,500 

From: 7045/481 - Salaries 1,500 

To provide funds for additional overtime. 

(20) Pemlts & Licenses 

To: 6709/303 - Engineers & Plan Checkers - Overtime $ 1,000 

From: 6709/304 - " " " " - Temp. Help 1,000 

To provide funds for additional overtime. 

(21) Pennlts & Licenses 

To: 6701/4 - Administrative & Clerical - Temp. Help $ 1,650 

From: 6705/64 - Plumbing & Gas Inspectors - " " 1,650 

To supply funds for temporary help - relief cashier. 

(22) Assessment 

To: 7038/402 - Salaries Overtime $ 2,300 

From: 7038/401 - Salaries 2,300 

To provide funds for additional overtime. 

(23) Permits & Licenses 

To: 6760/803 - Salaries - Overtime $ 2,000 

From: 6760/801 - Salaries 2,000 

To provide funds for additional overtime. 


cont ' d 
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The Director of Finance recommends that 

A. The 1973 Revenue and Expenditure appropriations be adjusted 
as follows: 


Revenues 

General Tax Levy 
Sundry Rentals 
Business Tax 
License Fees 

Source and Inspection Fees 
Projecting Sign Fees 
Provincial Court Fines and Fees 
Scavenging Fees - net 
Interest on Temporary Investments 


Net Revenue Increase 

Expenditures 

Health Department Salaries 

Expenditure Decrease 
Total Revenue Increase Plus 


Appropriation 
Increase Decrease 


71,000 
200,000 
29,000 
27,000 
20,000 
125,000 
19,000 
350,000 

841.000 

$816.000 


25,000 


25.000 


30.000 
$ 30.000 


Expenditure Decrease 


$846,000 


B . The total of the revenue increase plus the expenditure decrease 
which is estimated at $846,000 be transferred to the Current 
Surplus on Revenue Account. " 


Your Board recommends approval of the recommendations of the Director 
of Finance. 


INFORMATION 


8 . Contingency Reserve 


The Director of Finance reports as follows: 

"As requested at the Council meeting of November 6th, I wish to report 
that the balance in Contingency Reserve at that date was approximately 
$335,000. On the basis of previous years' expenditures from the 
fund, the balance remaining is more than adequate to meet City needs 
to the end of the year, assuming there are no substantial unbudgeted 
costs (eg. snow clearing, etc.) incurred in the intervening period." 


Your Board submits the foregoing report to Council for information. 


Board of Administration, November 16, 1973 
CONSIDERATION 

9. Luncheon Request - Catholic Women's 
League of Canada 

The City Clerk reports as follows: 

"A letter dated November 6, 1973 from the Catholic Women's 
League of Canada, Vancouver Diocesan Council, has been received 
in this office. They advise that the Diocesan Council of the 
Catholic Women's League of Canada is hosting the National Con- 
vention in Vancouver at the Convention Centre at U.B.C. from 
August 5th to August 10th, 1974 and they are expecting between 
250 and 300 delegates from across Canada and the Yukon. The 
Diocesan Council is requesting that Council consider a grant to 
their Organization in the form of a luncheon for the delegates. 


(FINANCE - 12) 


Council has dealt with similar requests as follows: 


Oct. 23/73 

Mar. 6/73 
Mar. 6/73 


Canadian Federation of 
Business & Professional 
Women ' s Clubs 

Canadian Physiotherapy 
Association 

French Language Weekly 
Newspaper Association 


Dinner during 
Conference 


not 

approved 


Luncheon during not 

Conference approved 

Luncheon during not 

Conference approved" 


Your Board submits the foregoing report for the CONSIDERATION 
of Council . 


RE COMMENDAT I ON 

10. Extension of Temporary Help, Office of 
City Engineer - Files Consolidation 

The City Engineer reports as follows: 

"Funds were approved in the 1973 Budget, Account 8002/304 - Office of 
the City Engineer -Temporary Help, for the establishment of two Clerk 
Typist II positions (Temporary) for two months each to assist in the 
preparation of approximately 12,000 new end tab file folders and transfer 
of material as necessary to new open-shelf file hardware for the consolidated 
Engineering Department file system. 

Work commenced on this program October 1, 1973 and after one month's 
operation, it is evident that the program is much more time consuming and 
requires more detailed preparation than was estimated. Our now, best estimate, 
based on current experience indicates that in order that this project may proceed 
in an orderly fashion, the continuation of the present temporary staff (who are 
now trained in the work involved) is required for an estimated employment period 
of six months. Provision should be made however, to further extend this employ- 
ment period for an additional period of time, if this is found necessary to 
fully complete all required work. 

The estimated cost to complete the program by extending the employment of 
the existing staff is: 

1973 - $1,000 (Additional for December, 1973) 

1974 - $2,950 (January to March 31, 1974) 

$2,950 (Additional Temporary Assistance) 

Because of other temporary staff being employed later in 1973 than provided 
for, funds are available in the 1973 Account 8002/304, Temporary Help to offset 
the proposed increased 1973 costs of approximately $1,000. 


cent ' d 
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Clause No. 10 (cont'd) 

I therefore request authority in advance of approval of the 1974 Budget 
to extend the two temporary Clerk Typist II positions into 1974 funds to be 
provided as follows : 

(a) December, 1973 costs to be charged to 8002/304, Office of the City 
Engineer - Temporary Help - $1,000. 

(b) $5,900 to be included in the above account in the 1974 Departmental 


The Director of Personnel Services concurs with the classification of 
these positions and the report has been discussed with the Municipal and Regional 
Employees Union who also concur." 

Your Board RECOMMENDS the foregoing report of the City Engineer be 
adopted. 


Budget. 



A-B 
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(PERSONNEL - 1) 


PERSONNEL MATTEFS 


RE COMMENDAT ION 

1. Provincial Committee for 

Courts Managements Studies 

The Provincial Court Administrator and Co-Ordinator of Data 
Processing & Systems reports as follows: 

"A very early outcome of the recommendations of the Matheson Task Force 
on Corrections has been the assignment of a high priority to the needs 
of the Courts in the Province. A comprehensive resume entitled 
"Report on Federal and Provincial Planning in Criminal Justice Matters" 
is in preparation. This gives a summary of all that has transpired at 
all levels over the last 6 months. It will be at least two weeks 
before this report is ready. 

On September 21st, the Deputy Attorney-General appointed a committee 
entitled as above. Members of the committee are: 

Mr. A. 0. Delisle - Co-ordinator Provincial Justice 

Planning & Research Unit. 
(Chairman) 

Mr. N. McDiarmid - Director Criminal Law, 

Attorney-General's Department. 

Mr. D. Sheppard - Director, Law Reform & Research, 

Attorney-General ' s Department . 

Judge P.S. Millar - Representing the Chief Judge of 

the Provincial Courts. 

Mr. J. Cram - B. C. Bar Association 

Mr. F. Prevost - Graham Brawn & Associates 

(Physical Planning Consultants) . 

Mr. G.T. Campbell - Administrator, 

Provincial Courts of Vancouver. 

Mr. D.H. Mead, - Systems Analyst, 

City of Vancouver 

to advise him on the planning and implementation of proposed ( changes 
in Courts operations and administration. 

The first meeting was held in Vancouver on September 27th for the purpose 
of acquainting members with the thinking of the Provincial Justice Plan- 
ning Council. Their intentions, briefly, are: 

1. Developing an administrative structure for appointment of 
Court Administrators elsewhere in the Province. 

2. Developing on-line computer information systems. 

3. Determining information needs for Planning & Review functions. 

The next meeting is to consider a statement of objectives and time-tables 
to be drawn up by the Provincial Planning & Research Staff. Thereafter, 
meetings will be devoted to reviewing progress and defining requirements. 
It is intended that Messrs. Delisle & Sheppard will travel to Vancouver 
for meetings. However, some meetings may be held in Victoria. 

cent ' d .... 
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Clause No. 1 (cont'd) 

It appears that there is an advantage to Vancouver in being actively 
involved on the committee in that it serves to focus upon major local 
needs. Informal discussions have already produced tangible benefits 
in that the Province has agreed to give priority to computer based 
systems in Vancouver rather than elsewhere." 

YOUR BOARD RECOMMENDS: 

A. That Mr. G. T. Campbell, Provincial Court Administrator, 
and Mr. D.H. Mead, Systems Analyst, be authorized to 
serve on the Province's Committee for Courts Management 
Studies. 

B . That they be authorized to travel to Victoria as required 
in connection with the business of the committee, expenses 
being charged to Account No. 6601/90. 


FOR CG'JuCiL AC:iC;j SEE PAGE(S)..3y5l_ 
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PROPERTY MATTERS 


RECOMMENDATIONS 

1. Acquisition for Re-Plotting Purposes Lot 1 & 2, Blk. 93, 
D.L. 264 A Known as 603 East 5th Avenue 


The Supervisor of Property & Insurance reports as follows: 

The City presently owns Lots A, 3> U> 5> 6, 7j 8, 9 and 10 in Block 93» 
D.L. 26UA. Reference is made to Item 3> Property Matters, June 15, 1973> 
confirmed by Council on June 19, 1973> approving the acquisition of Lot 6, 
Block 93> D.L. 26UA, and also authorizing the Supervisor of Property and 
Insurance to negotiate the acquisition of the remaining privately-owned 
lands in this block for future housing purposes. 

The owners have offered the above property, legally described as Lots 1 & 
2, Block 93> D.L. 26I4A, and known as 603 East 5th Avenue, for sale to the 
City for the sum of $60,000.00, as of December 1, 1973. This price is 
considered to be realistic and represents market value in this area. The 
dwelling is presently occupied by a tenant who is in the process of moving 
out, and it is proposed to demolish same when vacant because of its age and 
condition. 

These premises comprise a 2i| storey frame dwelling, plus a full basement, 
with a main floor area of approximately 780 square feet, erected in 1909 on 
a lot 33' X 122', plus an additional lot 33' x 122', both zoned R.M. -3. 
The dwelling contains 6 rooms, U plumbing fixtures, has a patent shingle 
roof, wood siding exterior walls and heat is supplied by automatic gas-fired 
furnace. 

RECOMMENDED that the Supervisor of Property and Insurance be authorized to 
acquire the above property for the svun of $60,000.00 on the foregoing basis, 
chargeable to Code #li95U/825, Property Purchases for Resale Account." 

Tour Board 

lECOMMENDS that the foregoing recommendation of the Supervisor of Property and 
Insurance be adopted. 


2 . Lease Renewal Situated East and West sxdes of Arbutus St. 
Between l5th and l6th Avenues 


The Supervisor of Property & Insurance reports as follows 

"Until such time as a full six lane pavement is constructed on Arbutus 
Street, parcels A & B as shown on Plan WDU16 are leased to Arbutus Properties 
Limited for a ten year term subject to one year's notice of cancellation 
after the first five years. The lessees were obligated to convey a portion 
of Lot 1, Block ij65, D.L. 526 for street widening at no cost to the City 
and to bear the entire cost of making the physical street changes to provide 
the additional parking at an estimated cost of $9,^00.00. Parcel A to be 
leased at $2^.00 per month and Parcel B at $10.00 per annum. 

The lease was assigned to Sonjan Enterprises Ltd. on May 31st, 1971 and 
in response to their request for a further lease renewal, the City Engineer 
has advised that a five year term subject to six months notice of cancell- 
ation would be in order. 


Cont 'd 
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Clause 2 cont'd 

Negotiations are now finalized and Sonjan Enterprises Ltd. by a letter 
dated October 22nd, 1973 concur with the recommendation of the Supervisor 
of Property and Insurance as follows :- 

1. Lease terra five years as of December 1, I973 

2. Cancellation - City to have right to cancel lease on six 
month's notice if all or part of the property is required 
for civic purposes. 

3. Rental - $128. 50 per month plus taxes as if levied 
I4. Use - Parking purposes 

5. Access - City to have right of access for purposes of 
maintenance and installing utilities 

6. Remaining conditions as detailed in paragraphs 7, 8, 9, 10, 12 
and 13 of lease dated Januaiy 2, I96I4, 

RECOMMENDED that all that portion of Arbutus Street adjacent to Block hSk, 
D.L. 526 as shown outlined in red on plan WDm6, referred to as Parcel A 
and West ^ of Lot 19 and portion of Lot 20, Block U65, D.L, 526 as shown 
outlined in brown on Plan WDL1I6, referred to as Parcel B be leased to 
Sonjan Enterprises Ltd. for a five year term commencing December 1, 1973, 
subject to the foregoing terms and conditions." 

Your Board 

RECOMMENDS that the foregoing recommendation of the Supervisor of Property and 
Insurance be adopted. 

3 , Maintenance of City-owndd Proper'ties 

The Director of Finance and Supervisor of Property and Insurance report as follows: 

"The authority of the Supervisor of Property and Insurance to carry out 
maintenance on City-owned improved properties is set out in the Administrative 
Msinual, Section V, 'Finance Department', Property and Insurance Division, 
Paragraph 3(d) - (ii), as follows :- 

' Improved Properties 

Each year the Supervisor when estimating Sundry Rental Revenues shall 
estimate maintenance costs to be paid for from such revenues. Such 
maintenance will only be carried out when authorized by the Supervisor 
or his Deputy. The Supervisor shall obtain offers to carry out the work 
if the cost is estimated to exceed $500. For lesser amounts the work 
may be assigned to a reputable contractor. 

In cases of emergency (damage occurring after business hours, on week- 
ends or holidays) the Supervisor shall take whatever measures are in 
his opinion necessary to repair such damage and prevent further damage,' 

A list of contractors who have carried out work for the City and who have 
established their reliability and competance is maintained for the various 
trades and services required. 

Work is assigned to these contractors in accordance with their particular 
expertise and capabilities. 

To maintain this list, there is a continuing process of contacting trade and 
service contractors who, if they show an interest in doing City work, are 
started on smaller projects. If found satisfactory they are called upon as 
required for as long as they are willing and able to provide the standard of 
service required. 

It has been the practice, where time and circumstances permit (except in 
emergency or particularly urgent situations), to call for quotations from 
selected contractors for work expected to exceed the current $500 limit. 
Contracts are then awarded by the Supervisor of Property and Insurance to the 
I contractor submitting the lowest quotation or alternatively the most acceptabl 
proposal. 


Cont 'd 
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Clause 3 cont'd 

Assigning work of similar types to the various contractors provides the 
necessary guidelines for assessing the quality of work and the prices of each 
one against the others. 

The limitation of $500 for assigning work to reputable contractors has been 
in effect for at least 25 years, and due to continued inflation, this sura is 
now inadequate and far too restrictive to permit the Supervisor to take care 
of routine maintenance jobs. Such items as furnace replacement, painting, 
plumbing, etc., now exceed this sum. 

At present, the only instance when the Supervisor may place a direct order 
with a contractor for work to exceed $500 is for an emergency after normal 
hours, weekends, etc. There are, however, a considerable number of situations 
which, while they do not precisely fit this emergency definition, are definitely 
in the "urgent" category, and where the drawing up to specifications and the 
calling for offers, is not practical or does not serve the City's best interests. 
To have followed such a lengthy procedure in several actual instances would have: 

(a) Resulted in damage claims against the City of substantial sums; 

(b) Precluded the City from jointly working with a lessee who wished 
the City, on his behalf and at his expense, to expand the City's 
remodelling program to include additional facilities for his 
specific business operation. 

(c) Delayed the renovations to such a degree that we would have lost the 
lessee entirely — or have lost sizable rental income during an 
extended renovation period. 

The Director of Pinafic© and the Supervlsoir of Property and Insurance, 
therefore, recommend that the "Administrative Manual, Section V, 
'Finance Department', Property and Insurance Division, Paragraph 
3(d) - (ii), be amended as follows :- 

Improved Properties 

Each year the Supervisor when estimating Sundry Rental Revenues shall 
estimate maintenance costs to be paid for from such revenues. Such 
maintenance will only be carried out when authorized by the Supervisor, 
for which purpose work orders shall be issued, signed by the Supervisor or 
his Deputy. The Supervisor shall obtain offers to carry out the work 
if the cost is estimated to exceed $1,500. For lesser amounts the work 
may be assigned to a reputable contractor. 

In cases of emergency (damage occurring after business hours, on weekends 
or holidays) the Supervisor shall take whatever measures are in his opinion 
necessary to repair such damage and prevent further damage. 

In situations where the Supervisor considers that an urgency exists or 
where it would not, in his view, be in the City's best interests to delay 
renovation or repairs by the drawing of specifications and calling for 
offers, the Supervisor may, with the prior consent in writing of the 
Director of Finance , assign work to a reputable contractor. This urgent 
direct action to be limited to situations where the work is not estimated to 
exceed $5,000." 

Your Board recommends that the above recommendation of the Director of Finance 
and the Supervisor of Property and Insurance be adopted. 

I4.. Acquisition for Park Site #10 - Mount Pleasant 
The SiiperviBor of Pro'n<»rty and Innurance reports as fnllnwe:- 


"The above property, le^rally described an Parcel G. fllork lOli, Diatriot 
Lot ?6UA, known as Li?l Eant 8th Avenue, fnrrap part of Park Site //TO, 
which is listed under Table I of Park Sites Purchases Program 19'n-197'^ 
confirmed by City Council on December l5, 1970. It is noted that this 
property is one of five remaining properties to be acquired in th-^ block 
boimded by Prince Edward Street, 7th Avenue, Guelph Street and 8th Avenue. 
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(PROPERTIES 


These Dreinises com-orise a 2i storey frame dwelling plus a full basement, 
with a main floor area of approximately 1,160 square feet, erected in 
1906 on a lot U3.OU' X 122', zoned R.M.-3. The dwelling contains 13 
rooms (divided into 5 suites), 21 pliombing fixtures, has a patent shingle 
roof, wood siding exterior, a concrete foundation and is heated by an 
automatic oil-fired furnace. This dwelling has been well maintained aind is 
in good condition for age and type. The suites are occupied by tenants 
on a month to month basis. 

Following negotiations with the owners, they are prepared to sell for the 
total sum of $59,290.00 in full settlement as of December 1, 1973. This 
settlement price is considered to be realistic and is endorsed by the City 
Solicitor; also the Parka Superintendent concurs in the purchase of this 
property. It is proposed to demolish the dwelling when vacant. 

RECOMMENDED that the Supervisor of Property and Insurance be authorized 
to acquire the above property for the sum of $59,290.00 on the foregoing 
basis chargeable to Code #1+189/- " 


Your Board RECOMMENDS that the foregoing Recommendation of the Supervisor of 
Property and Insurance be adopted. 


Situated: S/i/if Corner Ave. & cfarnbie St. 

The Supervisor of Property & Insurance reports as follows 

"City Council on April 10th, 1972 approved the sale of Lot 19 of 
Lot X, Blocks 1 & 2, D.L.3II subject to the purchaser granting the 
City an Option to Repurchase at the net sales price if development 
was not started within I8 months or not completed within 36 months 
from the date of sale. 

Construction has commenced on Lot 19 of Lot X, Blocks 1 & 2, D.L. 3II 
to a point where the foundations have been poured. In order to proceed 
with construction the purchaser requires more financing, but the Mortgage 
Company will not issue funds as long as the Option to Repurchase remains 
registered as a first charge against Lot 19 of Lot X in the Land Registry 
Office. 

As the purchaser is acquiring these mortgage funds for the purpose of 
completing construction, it would be in order to allow a priority consent 
on the option^re completion without unduly prejudicing the City's rights 
in this matter. 

RECOMMENDED that the Mayor and the City Clerk be authorized to sign a 
priority consent, which would put the City's option behind the mortgage 
as a second charge. 

Your Board 

RECOMMENDS that the foregoing recommendation of the Supervisor of Property and 
Cnsurance be adopted. 


rNFORMATION 

6. Point G'rey Ro ad Development of Park Land 
The Supervisor of Property & Insurance reports as follows 

"City Council on October 23rd, 1973 requested a report from 
the Supervisor of Property & Insurance with respect to the 
houses and number of people involved in the process of 
development of the subject park. 


5. 
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Clause 6 cont'd 

Reference is made to City Council meeting, "In Camera", dated 
February 6th, 1973, dealing with a Report of the Board of 
Administration, subject: N/S Point Grey Road - Balsam to 
Alma Streets Park Development Scheme. The report dealt with 
the total Point Grey Road acquisition programme, including 
details of those properties already owned by the City. City 
Council considered it desirable that certain of the properties 
acquired under the Scheme be physically developed for park 
purposes and one of the Resolutions was as follows 

"FURTHER THAT, in consultation with the Park Board, 
the City proceed to open up those lands involved w^ich 
are under City ownership now." 

It was agreed that opening up Point Grey Road could best be 
accomplished by the demolition of City-owned property opposite 
Tatlow Park to provide a 317.89 foot frontage park site. This 
would require the demolition of the premises known as 2823-25 
Point Grey Road and 2831 Point Grey Road and by the demolition 
of 3223-3225 and 3235 Point Grey Road, which would provide a 
clear site of 148.5 foot frontage. 

Reference is made to Finance Department, Property & Insurance, 
information report of May 25th, 1973, advising that the Board 
of Parks & Public Recreation had agreed to these demolitions, 
and that the Property & Insurance Office was now working with 
the existing tenants towards vacating the premises by March 
31st, 1974. 

The details of the various properties are as follows :- 

2823-25 Point Grev Road 

Lot A of 13 & 14, Block 24, D.L. 192 
Duplex - occupied by 4 persons . 

2831 Point Grey Road - Seagate Mainor 

Lots 11 & 12, Block 24, D.L. 192 

Apartment - 11 suites - occupied by 14 persons. 

Rear Cottage: occupied by 2 persons. 

3223-25 Point Grey Road 

Lots 23-25, Block 4, D.L. 540 
Dwelling - occupied by 5 persons. 

3235 Point Grey Road 

Lots 21 E% and 22, Block 4, D.L. 540 
Dwelling - occupied by 3 persons. 

TOTAL: 28 persons 

It is to be noted that since February, 1973, two of the tenants 
in Seagate Manor, plus the occupants of the property known as 
2823-25 and 3235 Point Grey Road, have already found alternative 
accommodation and vacated the premises. The accommodation was 
subsequently rented to new tenants, who were made fully aware 
of the City's intent to demolish next Spring and as a condition 
of rental, have signed statements that their tenancy is temporary 
and that they will vacate on their own when required. This 
represents 9 of the 28 people who will be forced to vacate. 

On September 18th, 1973, all tenants were given advance notice 
in writing of the City's intent to obtain vacant possession by 
March 31st, 1974. 


Cont 'd 
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Clause 6 cont'd 

There are two elderly p>eople who may require assistance in 
relocation, but the others as far as we can tell, should be 
in a position to find their own alternative accommodations." 

Your Board submits the foregoing report of the Supervisor of Property 
& Insurance to Council for INFX5RMATION. 

(Delegation Request: L.J. Hawes, see letter attached; and letter 
of J. Banks) 


INFOHHATTOTT AKD GOFSIDERATIOIT 

7, West-End School and Park Site #7 
Block 22. D.L. l^F 

The Supervisor of Property & Insurance reports as follows: 

"The City Clerk has forwarded for report, a letter dated October 16, 1973, 
from the Board of Peurks and Recreation requesting City Council to authorize 
demolition of all City-owned housing on Block 22. 

The West-End School and Park Site #7 consists of all Block 2? and a major 
portion of Block 23- These properties are being acquired on a long term 
basis, aid on acquisition, are under the management of the Property & Insurance 
Office. To date, all of Block 22 has been acquired plus approximately 70^5 
of the proposed acquisitions in Block ?3. 

Use and occupancy of Block 22 is indicated on the attached map and consists 
of the following: 

a. Nelson Park situated on the west-end of the block. 

b. A small park development, 66 'x 131' on the north-east comer. 

c. Two custom designed buildings, the Lome Apartments, containing 16 self- 
contained one bedroom suites and the Minaki Lodge, a board residence for 
the elderly, containing 41 suites. 

d. A one family dwelling of which the rear yard and two adjoining vacant sites 
are used by Gordon Nei^bourhood House as a supervised play area. 

e. A single family dwelling, to be demolished, and two adjoining vacant lots 
which comprise the site. Lots B, C and D recently approved by Council for 
use by Gordon Neighbourhood House for the location of a day care centre for 
a limited period of two years . 

f . Nine multiple ocnrersion dwellings varying from three to 29 units each and 
having in total approximately 96 units. 

g. The remaining l/3 of the block is School Board property on which are 
located portable classroom units. 

In summary, the occupancy of Block 22 consists of approximately 155 living 
units occupied by about 175 residents of which approximately one-half would 
be senior citizens. It is not known at this time how many would be eligible 
for Senior Citizens' Housing. In 1969, the Board of Parks and Public Recreation 
requested that the structures in Block 22 be demolishod to permit the park 
development to proceed. City Council, on June 19, 1969, resolved "That the 
Parks Board be advised that Council is not willing to allow demolition of these 
buildings at the present time." "Vbfi concern of Covincil was the depletion of 
the older housing stock in the West-End. 

Since 1969, the School Board has demolished three buildings to provide the 
location f or the temporary classroom units and the City has this year demolished 
one single family dwelling which was vacant and in poor structiiral condition. 

Enquiries regarding the completion date of construction of the West-End 
Commiinity Centre and 525 unit Senior Citizens' High Rise, indicate that it 
Bhould be ready for occupancy around Jxine 1974. B. C. Housing Commission advise 
that they have a waiting list of 1,600 applicants at this time of which about 
400 are pension couples who have indicated a preference for a West-End location. 
They are prepared to give priority consideration to eligible residents of Block 
22 and would commence processing application five to six months prior to the 
completion date. 

Cont'd . . . 
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Clause 7 cont'd 

Becaxise of the iincertain future of the Block 22 properties, generally only 
essential exterior maintenance has been carried out and sufficient interior 
maintenance to maintain a reasonable standard of accommodation. 

Exceptions to this are: 

a. 1112 and 1120 Nelson Street, which, under the terms of the acquisition, 
are rented to the previous owner, who operates them 8is lodging ho\jses. 
These two are in poor condition inside and out and if retained for an 
extended period wo\ild require considerable repairs . 

b. The Lome Apartments, 1150 Nelson Street and Minaki Lodge, 1158 Nelson 
Street, which are considered to be in good condition althou^i in need 
of some deferred maintenance. 

c. The single family dwelling, 1150 Nelson Street, situated on the site 
of the Gordon House play area which is in good condition. On May 12, 1970, 
Council approved the use of this site by Gordon House and the renovation 
of the dwelling. 

The balance of the structures may be considered to be in reasonable condition 
although some are qtxite shabby on the exterior. 

The foregoing report is submitted for Council's information and consideration. " 

Yovar Board submits the foregoing report of the Supervisor of Property and Ins\irance 
fcr Information and Consideration 


RECOMMENDATIONS 

8 . Acquisition Britannia Community Services Centre Site 
16li.3 William Street 
Lot 17 > Block D-L. 26i|.A 

The Supervisor of Property & Insurance reports as follows ;- 

"On June 26th, 1973, City Council authorized the Corporation 
Counsel to apply to the Court for Orders for Possession with 
respect to three properties within the Britannia Community 
Services Centre Project area, including the above noted, 
(Lot 17, Block 38, D.L. 264A) . 

Subsequently, on August 14th, 1973, City Council, "In Camera", 
authorized the Supervisor of Property and Insuraaice to offer 
up to $32,500.00, all inclusive to each of the three affected 
owners . 


Further negotiations effected a settlement with one of the 
owners, but it was necessary to take possession of the remain- 
ing two properties, including the subject property, and the 
dwellings thereon were demolished. 

The owner of Lot 17, Block 38, D.L. 264A accepted an advance 
of $30,000.00 in September, 1973, pending final settlement. 
Following further negotiations, the owner, through his repre- 
sentative, has now offered to accept the sum of $35,000.00 in 
full settlement of his compensation from the City. This amount 
is considered reasonable in view of all circumstances and the 
inflated real estate market, and has been approved by Central 
Mortgage and Housing Corporation. This settlement is endorsed 
by the City Solicitor. 

The Britannia Community Services Centre now involves 77 
properties and this property represents the 73rd negotiated 
settlement . 

RECOMMENDED that the Supervisor of Property and Insurance be 
authorized to acquire this property for the svun of $35,000.00, 
inclusive of all consideration, chargeable to Code #5830/427." 

Your Board 


RECOMMENDS that the foregoing recommendation of the Supervisor of 
Property and Insurance be adopted. 

Cont'd . . . 


3^9 

Board of Administration, November 16, 1973 (PROPERTIES - 8) 

9 • Acquisition for Knip;ht Street Widening 25th Avenue to 33J^d 
Avenue 


The Supervisor of Property and Insurance reports as follows :- 

"The widening and improvement of Knight Street between 25th and 33^^ Avenues, 
along with the installation of permanent pavement through to 57th Avenue, is 
to proceed under the 197U Paving Programme. In order to complete the required 
80 ft. road allowance, it is necessary to acquire a 7 ft. widening strip 
from the remaining privately-owned properties in the section between 25th and 
33rd Avenues. 


Following negotiations, the owners of the properties listed heremder have 
agreed to convey the required widening strips on the terms indicated. 

(a) Lot 3, Block 2 of the South Portion of Blocks 1 & 3, 
D. L. 352 

U3U0 Knight Street ^ 

1. Loss of land - (West 7 ft.) - 356.93 sq. ft. $ 713.86 

2. City Engineer to repair and make good any damage to 
lawn at no cost to owner. 


(b) Sub. 3 of Lot 1, South part of Blocks 1 & 3, D.L. 352 
U29U Knight Street 

1. Loss of land - (West 7 ft.) - 350 sq. ft. $ 700.00 

2. City Engineer to repair and make good any damage to 
lawn at no cost to owner. 


(C) Lot i+. Block 7, District Lot 705 
U82I 4 Kni^t Street. 

1. Loss of lEind - (West 7 ft.) - 231 sq. ft. $ 1+62.00 

2. City to construct a concrete retainer wall across the 
front of the house to meet the new street grade, fill 
area to street grade and replace lawn, rebuild front 
steps to house, replace concrete walk and grade steps 
on the north side to rear yard. 

Estimated Cost $1,350.00 

(d) Lot 2k of Lot 1, Block I8, D.L.'s 391 & 392 
U3 8I Kni^t St reet 

1. Loss of Land - (East 7 ft.) - 231 sq. ft. $ U62.00 

2. Relocate wire fence at new property line 

3. Relocate shrubs and plants 

Estimated Cost $ ^.c;0.00 

■> . } } ■*"«■■- • ». 

RECOMMENDED that the Supervisor of 'Property and Insurance be authorized to 
V.' acquire the above portions of lane on the foregoing basis, chargeable to 
'Code y/ II18/7919." 

Your Board . ^ ^ ' ' ■ ' 

RECOMMENDS the foregoing Recommendation of the Supervisor of Property and 

Insurance be adopted. ' '''•'■:'-;.t%i.-*<in':l-yr"-- » 



10 . Acquisition for Britannia Comrnunity Servicea Centre 
1637 Parker St. 
Lot 19, Block 23. D-L. 2bUA 

The Supervisor of Property and Insurance reports as follows :- 


"On February 27, 1973, City Council approved acquisition of the above 
property, (Lot 19, Block 23, D.L. 26^), for the s\am of $20,550.00, following 
receipt by the Supervisor of Property and Insurance of a written offer from 
the owner to sell to the City for that price. 

As no money had been paid to the vendor, the offer was not legally binding 
and subsequently, the owner refused to convey the property to the City. 
The City Council, by Resolution dated April 10, 1973, then authorized the 
Corporation Counsel to expropriate the property and to apply to the Court 
for a Vesting Order. 

Cont'd . . . 
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Clause 10 cont'd 


In April, 1973» the tenants of the property vacated and the dwelling was 
vandalized to such an extent that the owner, in May, 1973, gave possession 
to the City to facilitate demolition. 

Negotiations continued for some time with the owner's Solicitor who, in 
July, 1973. recommended to his client a final settlement for the sum of 
$22,2lU.OO. 

The client subsequently decided to negotiate without Coimsel, and in 
October, 1973, accepted an advance payment of $22,000.00 as arranged with the 
City Solicitor, pending final settlement. He has since offered to accept 
$25,000.00 as full and final settlement of his claim. 

As noted, the owner had originally agreed in February, 1973, to accept 
$20,550.00 as full compensation. The City Solicitor considers that in view 
of all circximstances, a final settlement in the amount of $23,000.00 would be 
reasonable at this time, and recommends that a final offer in this amount be 
made to the owner. This suggested settlement would compensate the owner for 
his legal and appraisal costs of $585.00 and would include interest on 
$20,550.00 at the rate of jfo amounting to approximately $1,233.00 to date. 

RECOMMENDED: That the Supervisor of Property and Insurance be 
authorized to make a final offer to the owner of Lot 19, Block 23, D.L. 261+A 
in the amount of $23,000.00 as full and final settlement of his claim for 
compensation from the City, or failing acceptance of this offer, the 
Corporation Counsel be authorized to proceed with arbitration." 

Your Board Recommends that the foregoing REC0MMl'2fDATI0N of the Sup(;rvisor of 
Prc^perty and Insurance be adopted. 


11. Acquisition of 517 - 519 Hamilton St., Lots 11 & 12 , Block 
3b, D.L. 


The Supervisor of Property and Insuxance reports aa follows :- 

"The above property, legally described as Lots 11 & 12, Block 36, D.L. 5Ul, 
and known as 517 - 519 Hamilton Street, comprises a two-storey brick 
building, constructed in 1910, on a 50' x 120' lot, zoned CM-1, Commercial. 
The building has 6,000 square feet on each floor and is in generally good 
condition. 

The ground floor is leased to the City by Consolidated Holding Co. Ltd. for 
10 years, from December 1, 1969, and is utilized by the Department of Welfare 
and Rehabilitation as a Single Men's Unit, (Records & Office), at a rent of 
$12,000.00 per annum plus tax escalator ($1+01+. 00 in 1973). Rental is subject 
to review in November, 197U- 

The second floor was utilized as a rooming house and on April 30, 1973, 
Council instructed the Supervisor of Property and Insurance to acquire the 
lease to eliminate disruption to City staff on the ground floor resulting 
from water, etc. , coming through the ceiling. 

The lease, which expires on January 31, I98O, was acquirPd as of J\me 1, 
1973. The lease requires a rental of $9,000.00 per annvim plus tax escalator 
($96.00 in 1973). Rental subject to review January 31, 1975 and January 31, 
1978. 

The second floor is now vacant. 

On May 1st, 1973, Council, "In Camera", authorized the Su-oervisor of 
Property and Insurance to negotiate for the possible purchase of the property. 

Negotiations were entered into with the owners who have now agreed to sell 
for the sum of $225,000.00 as of December 31st, 197^, inclusive of all 
considerations . 


Gont 'd 
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Clause 11 cont'd 

The Supervisor of Property and Insiirance is of the opinion that this figure 
represents market value. 

RECOMMENDED: That the Supervisor of Property and Insurance be authorzied to 
acquire this property for the sum of $225,000.00 on the foregoing basis, 
chargeable to the Land Purchase Fund." 

Yovir Board 

Recommends that the foregoing RECOMMENDATION of the Supervisor of Property and 
Insurance be adopted., the property be considered part of the City's 
Land Bank when acquired and subsequently leased to the City Welfare 
r^ept. 

FOR CCWl see PAGE(S)....'i^„ , 
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BUILDING AND PLANNING MATTERS 

RECOMMENDATION 

1. Illegal Suite: Hardship 

Application - 3255 West 12th Avenue 

The Director of Permits and Licenses reports as follows : 

"Numerous complaints from Mrs, E.M. Davie have been received and 
reports submitted to Council regarding a basement siiite in the 
above bvdlding. On April 2, 1973, Mayor Phillips requested that 
any further application for consideration under the Hardship Policy 
be referred to Council. 

Our records show that on March 7^ 1972 Council considered an applica- 
tion mder the Hardship Policy from the ovmer of the above building 
and instructed the City Building Inspector to withhold enforcement 
action until March 7, 1973* 

On March 26, 1973, the owner filed a new application for consider- 
ation under the Hardship Policy and a report was submitted to 
Council for consideration. On July 3, 1973 » Council passed a motion 
that the application be referred to the Special Committee on Hardship 
cases* 

Re-inspection of the building following City Council's motion found 
that the circumstances as presented to Council on July 3, 1973 had 
changed. Subsequently on October 12, 1973, the owner submitted a 
new application for consideration under the Hardship Policy. This 
new application indicated that the applicant was married, has three 
(3) children and is unemployed. After due consideration the Com- 
mittee recommended that the application be approved for a period of 
one (1) year. 

It is therefore recommended that the decision of the Committee be 
adopted." 

CONSIDERATION 

2. Proposed Resubdivision in Portion 
of Musqueam Indian Reserve 


The Corporation Counsel reports as follows: 

"On the 4th of July, 197 the City entered into an agree- 
ment with the Crown Federal which dealt with various 
matters dealing with the development of the Salish Sub- 
division in the Musqueam Indian Reserve. 

Because of the problems relating to the legislative juris- 
diction of the City in respect of Indian lands, the Minister 
covenanted in the agreement with the City that the Salish 
Subdivision would be in accordance with a plan that is 
attached to this report and marked "Appendix 'A'". This 
Subdivision was registered and to date most of the lots have 
been sold. 

In the original agreement the fifteen lots facing onto 
Salish Drive (shaded on Appendix 'A' ) were to be treated 
as being zoned RM-1 which would permit town hpuses and low 
density apartments. These lots were on the average 80'xl20' 
and to date none have been sold. The Indian Band has now 
made an application to resubdivide the existing fifteen lots 
shown shaded on Appendix 'A' to create twenty-three lots, 
as shown lettered A to W on Appendix 'B' attached hereto, 
and sell the same for single family building lots. These 
lots are on the average 50 'x 120' . The Approving Officer 
of the City is prepared to approve this subdivision plan 
and normally no action by Council would be necessary. 

cont 'd. . . . 
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Clause No. 2 continued 

However, because of the contractual arrangements with the owner 
of the property, it is imperative that Council indicate whether 
or not they approve of this resubdi vision as proposed, which 
in fact would be agreement to a modification of the agreement 
with the Crown. 

If Council has any reservations about granting the requested 
approval, the solicitor for the Indian Band would appreciate 
an opportunity to appear as a delegation. " 

The Corporation Counsel submits the foregoing report for the 
CONSIDERATION of Council. 

3. Development Permit #61467: 
3596 East Hastings Street 

The City Clerk reports as follows: 

"At the meeting held by Council on May 29, 1973, the Director 
of Planning reported on an application of Mr. J.W. Brown for 
a development permit to sell and rent collapsible tent 
trailers on an existing service station site at Hastings and 
Kootenay . 

Council had before it at that meeting, the comments of the 
Technical Planning Board and the Planning Commission, both 
of whom recommended refusal. 

An extract of the minute of that meeting dealing with this 
application is attached as Appendix A. 

This information was forwarded to Mr. Brown by the City Clerk 
and under date of June 18, 1973, Mr. Brown advised the City 
Clerk that it was his understanding that the permit would 
continue as long as his grandson was at University and was 
not limited to the year 1973. Mr. Brown's letter is attached 
as Appendix B. 

The City Clerk referred Mr. Brown's letter to the Director 
of Planning and Civic Development for comment and the Zoning 
Planner's memorandum of reply is attached as Appendix C. 

The Minutes of that Council meeting have been adopted by 
Council on June 5, 1973." 

In view of the difference of understanding between the Minute and 
Mr. Brown, the City Clerk submits the above report for the 
CONSIDERATION and instruction of Council. 

RECOMMENDATION 

4. Britannia Community Services 
Centre: Ice Rink 


The Director of Planning and Civic Development reports as follows: 

"With the approval of the ice rink plebiscite the matter of 
expediting the construction of the ice rink in Britannia has been 
reviewed by the Britannia Planning Advisory Committee. Construct- 
ion on the total project is under way and it seems imperative 
that the necessary changes to the site development plan and 
development of plans for the ice rink should proceed as quickly as 
possible so that the ice rink can be constructed as part of the 
total centre and not as a later addition. 

It is estimated that, as far as the present construction program 
for the balance of the centre is concerned, the earliest time at 
which ice rink construction could commence would be approximately 
six months hence. The development of designs and working draw- 
ings ready for letting a contract will take approximately six 
months . 

cent 'd. . . . 
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Clause No. 4 continued 

It is understood by the BPAC that the Parks Board wishes to 
develop a 'building program' for all five of the ice rinks covered 
by the plebiscite to ensure that the rinks are designed to give 
the greatest amount of service and, at the same time, to have the 
greatest economy in construction, operation and maintenance. It 
is understood that this work will take about three months. 

Allowing for some delays in the start of the process of develop- 
ing the building program and offsetting this against some possible 
overlap in the design of the Britannia rink and the total program- 
ing process, a construction start for the Britannia rink could be 
anticipated about nine months hence. This will still be within a 
reasonable total program for Britannia, though any delays beyond 
the nine months period could cause inconvenience and possibly extra 
expense . 

The first decision in the case of Britannia, therefore, is to 
appoint architects for the ice rink. Other recommendations will 
follow on such matters as cost estimates, the form of the contract 
and the design of the ice rink, but these must necessarily follow 
the appointment of the architects. 

The 'building program' for the Britannia Community Services Centre 
including schematic plans for the ice rink, was developed by the 
firm of Britannia Design and the architects for that part of the 
centre currently under construction is an association of the firm 
of Downs/Archambault and Britannia Design. It seems most appropri- 
ate, therefore, to extend the contract of the present architects 
to cover the ice rink. 

Accordingly, the Britannia Planning Advisory Committee RECOMMENDS: 

(a) that the association of Downs/Archambault and Britannia Design 
be retained for the design of the Britannia ice rink and their 
contract extended accordingly 

(b) that, even though funds for the ice rink will come solely 
from City sources and none from School Board sources, the 
School Board Building and Maintenance Division be asked to 
supervise the work as an extension to and part of the total 
Britannia Community Services Centre 

(c) that the building programming process proposed by the Parks 
Board for the five ice rinks covered by the plebiscite 
include the Britannia ice rink, provided that there is no 
delay beyond a three-month period in a full-scale start on 
the preparation of detailed plans for the Britannia rink." 


FOR CO'J!:Cll ACTIOfl SEE PASE(S) 
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LICENSE AND CLAIM MATTERS 



RECOMMENDATION 


1. 


License Fees - Hotels and Motels 


"Bie Chief License Inspector reports as follows: 

"I have been advised by our Law Department that on November 7, 1973, the 
Provincial Legislature passed bill No. 120 being the Statute Law 
Anendment Act 1973 • Among other things this act repealed Section 
193 of the- Municipal Enabling and Validating Act which was the 
section which prevented us from charging business license fees for 
hotel or motel accommodation. 

In view of this I would recommend that the Corporation Counsel be 
requested to prepare an amendment to License ^-law No. hhSO to 
provi.de License Fees as follows: 


with these fees to be effective January 1, 197U. 

ThiE schedule is the same as for Multiple Conversions and for sleeping 
units in rooming houses. 

I would further reccmmend that the whole matter of license fees for 
all types of rental accommodation be referred to the Standing Committee 
on Finance and Administration early in 197U." 

2. Additional Fees - Swimming Pools 


The Director of Permits and Licenses reports as follows: 

"On December 18, 1972, City Cotincil amended the License By-law to 
increase the license fee for apartments and clubs which contain 
swimming pool facilities, by one hundred dollars ($100.00) per 
annum. This additional fee is to cover the increased Health 
Inspection costs. The amendment did not include other types 
of business operations which contain swimming pool facilities 
such as health spas, hotels and motels. There are approximately 
fifteen (15) swimming pools in these categories at the present 
time which are not paying the additional one hundred dollar ($100.00) 
fee but are subject to inspections by the Health Department. 

I RECOMMEND THAT the Corporation Counsel be requested to prepare 
an amendment to the License By-law to provide for an additional 
one hundred dollars ($100.00) per annum license fee for all busi- 
nesses, hotels and motels which have swimming pool facilities in 
connection with their operation. The additional fee to be effective 
January 1, 1974." 


Hotel or Motel 


$15.00 per annum plus 

$10.00 per dwelling unit 

$ 7.00 per annvmi per housekeeping unit 

$ li.OO per sleeping unit 


•::::iL action see page(S) 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON HOUSING 


A meeting of the Standing Committee of Council on Housing was 
held on Tuesday, October 30, 1973 at approximately 10:30 a.m. in 
the No. 1 Committee Room, third floor. City Hall. 

PRESENT: Alderman Har court (Chairman) 

Aldermen Massey and Rankin 

ABSENT : Alderman Hardwick 

COMMITTEE CLERK : M. Kinsella 

The Minutes of the meeting of October 2, 1973 were adopted. 
RE COMMENDATION 

1. Senior Citizens Development at Fourth 
and Wallace - Progress Report 

The Director of Housing, G.V.R.D., submitted the attached 
report detailing progress to date on the proposed senior citizens 
project. Fourth and Wallace. 

A delegation of interested citizens from the Point Grey area 
were present at the meeting. Mr. Gray-Grant, representing the 
citizens, reiterated their concern that the development of this 
property be limited to that permited under the RM-3A Zoning schedule 
with a FSR of under 1.0. 

Mr. Casson, by means of a model, illustrated the proposed 
development. It will be confined to three storeys in compliance 
with the wishes of the residents and the instructions of Council. 
The delegation indicated their agreement with the proposed develop- 
ment. 

RECOMMENDED 

A. That Council approve the G.V.R.D. Housing Department's 
proposal for the development of the site at Fourth and 
Wallace for senior citizen's housing on the basis of a 
three storey building, density of 1.0 and RM-3A Zoning; 

B. That Council request the G.V.R.D. Housing Department to 
proceed toward rezoning the site under the RM-3A Zoning 
Schedule ; 

C. That Council consummate the sale of the land to the 
Provincial Government. 

2 . Skid Road Housing 

The Chairman submitted for the consideration of the Committee a 
memo dated October 25, 1973 proposing: 

(a) That the November, 1975 time limit for implementation 
of the new Fire By-law be changed to July 1, 1974. 

(b) That the implementation of the Operator Permits in 
Gastown Skid Road be accomplished by July 1, 1974. 

cont 'd .... 
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October 30, 1973 

Clause No. 2 (cont'd) 

Your Committee discussed these proposals in detail with the 
Medical Health Officer and a representative of the Fire Department, 
who were both present. The Medical Health Officer pointed out that 
his Department, due to staffing difficulties, and time needed to pre- 
pare necessary manuals and set up examinations, would have difficulty 
meeting the proposed deadline for implementation of operator permits 
in the Gastown Skid Road area. He further requested that the dead- 
line be set at October 1, 1974. 

RECQI'IMENDED 

A. That Council change the November, 1975 time limit for 
implementation of the new Fire By-law to July 1, 1974; 

B. That Council set July 1, 1974 as the deadline for imple- 
mentation of operator permits in Gastown Skid Road, 

and that the Fire Chief and the Medical Health Officer be 
advised accordingly. 

Your Committee deferred consideration of the remainder of the 
Chairman's memo to a later date. 

INFORMATION 

3. Request by the Chinese Members of the U.B.C. Alumni 
and Poon Yee District Society to Acquire Lotd 9-12 
Block 109, D.L. 264A for Personal Care Home 


Your Committee had for consideration a request by the Chinese 
members of the U.B.C. Alumni and Poon Yee District Society to acquire 
lots 9-12, Block 109, D.L. 264A, as well as a report from the Board 
of Administration dated October 2, 1973, which read as follows: 

•'I have been asked to prepare a report to Coxincil on a letter from 
Mr. Luke Lee who wishes to acquire Lots 9-12, Block 109, District 
Lot 26'fA, on behalf of the Chinese Members of the U, B. C, Alunuii 
and Poon Yee District Society, for a personal care home. 

These four lots, which have been filled and are in an RM-3 Zoning, 
form a site at the South-west corner of 7^ Avenue and Windsor Street, 
measuring 132' x 122' ♦ The Planning Department have advised that it 
is an appropriate site for a personal care home and a Senior Citizens' 
development. 

The property represents one of the sites which Council, on March 20**, 
1973 » recommended be offered to the Provincial Government for multiple 
housing, but which the Government subsequently rejected. 'However, 
on September llUi, 1973 Council approved a recommendation of the Standing 
Committee on Housing that the Greater Vancouver Regional District be 
requested to review this site with the Provincial Government with a 
view to purchasing it. 

I would like to draw to the attention of Council that the Poon Yee 
District Society is only one of several groups who have expressed 
interest in acquiring these lots for Senior Citizens' development; 
for example. The East Enders' Society, The Annavets, B. C. Housing 
Foundation. In addition, there are several developers interested in 
consolid-\ting the City's lots with privately held properties to create 
a large apartment or condominium site. 

In the event a satisfactory sale cannot be arranged with the Provincial 
Government, in view of the fact that there is quite an interest in this 
property Council may wish to consider placing it on the open market." 
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October 30, 1973 

Clause No. 3 (cont'd) 

The Director of Housing, G.V.R.D., suggested that perhaps the 
best approach would be to put this land out to tender for development 
by a non-profit society for senior citizen's housing. He also stated 
that the G.V.R.D. Housing Department would give all available advice 
and assistance to any non-profit society who wished to develop this 
property. 

RESOLVED 

That the Provincial Government be requested to advise the 
Housing Committee by November 15, 1973 whether or not it 
wishes to purchase from the City Lots 9-12, Block 109, 
D.L. 254A as a number of non-profit societies have shown 
interest in acquiring this land for senior citizen's housing. 


4 . Progress Report - Strata Title Applications 

The Board of Administration under date of October 25, 1973, 
submitted for information the following progress report on pre- 
paration of regulations with respect to Strata Title Applications: 

"At its meeting of September 18, 1973, the Housing Committee requested 
a report from the Board of Administration in approximately one month's 
time with respect to the above matter. Although some progress has been 
made, it is now apparent that we will be unable to meet this deadline. 
The reason for this is that the present workload of the Departments 
involved has not permitted them to deal with this issue without 
neglecting other matters to which Council has assigned a high priority. 

Specifically, with respect to the four items v^ich are mentioned in 
the Committee Minutes, the progress has been as follows: 

(a) Prospectus - You have received a copy of Bill No. 29 
'An Act to Amend the Real Estate Act' which has the effect of 
requiring sulanission of a detailed prospectus by a developer before 
the Province will approve a strata plan. This will make the City's 
present prospectus requirements redundant. 

(b) Sound Proofing - The City Building Inspector has 
investigated this question and expects to have his report completed 
within several days. 

(c) Management Problems - The Social Planning Department is 
analyzing the results of their own survey in this area and as well is 
investigating the material gathered in the U. C, S. study. Their 
report should be available shortly. 

(d) Developer Responsibility - You received a copy of the 
October 9th memo from the Director of Planning and Civic Development 
wherein he points out his problems in being able to meet the requested 
deadline. In the meantime, the Board has requested from Corporation 
Counsel a legal opinion regarding the appropriateness of a municipal 
requirement that developers provide a warranty to correct structural 
defects and make cosmetic repairs, and also an opinion as to the kind 
of liability which the City might incur through such a regulation." 

RESOLVED 

To receive the progress report of the Board of Administration 
dated October 25, 1973 


The meeting adjourned at approximately 11:00 a.m. 

FOR COUNCIL ACTiO!^ SEE PAQ^S).555:A 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 

NOVEMBER 1, 1973 


A meeting of the Standing Committee of Council on Finance 
and Administration was held in the #1 Committee Room, Third Floor 
City Hall, on Thursday, November 1, 1973, at 12:00 noon. 

PRESENT : Alderman Bowers (Chairman) 

Aldermen Gibson and Harcourt 

ABSENT: Alderman Volrich 

CLERK TO 

COMMITTEE: R. Henry 


INFORMATION 


1. Review of Operations — Engineering Department 

This was the sixth in the series of meetings concerning 
review of operations of civic departments. 

The City Engineer had circulated, prior to the meeting, a 
report dated October 4, 1973, listing the present organizational 
structure and staff, the functions performed, and the Department's 
budget and programs, trends, and projections. Mr. Lawson and 
Mr. Curtis gave the Committee the comparison of service levels 
of costs and indicated that the levels of service in such areas 
as street cleaning were better than average in comparison with 
other cities in Canada. The topic of refuse collection was 
discussed and a comparison was made of other cities. Mr. Curtis 
referred to various graphs on display, showing trends of the 
various types of services. 

Questions were raised on such topics as; 

1) the opening up and repairing of city streets and the 
liaison with other utility companies in this regard. 

2) snow clearing 

3) refuse disposal 

4) street lighting 

5) improvements in sewer system 

6) staff complement — in which the Committee was advised that 
it varies between 1,450 and 1,500 staff members depend- 
ing upon the time of year. 


RESOLVED , 

THAT, the report of the City Engineer on the operations of 
his Department be received for information. 

(A copy of the City Engineer's detailed report referred to 
is on file in the City Clerk's Office for perusal.) 

The Committee adjourned at approximately 1:30 p.m. 


FOR COU^'CIL ACTION SEE PA£!(S) 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 

NOVEMBER 1, 1973 


A meeting of the Standing Committee of Council on Finance 
and Administration was held in the #1 Committee Room, Third Floor, 
City Hall, on Thursday, November 8, 1973, at 1:30 p.m. 


PRESENT: Alderman Bowers (Chairman) 

Aldermen Gibson and Harcourt 

ABSENT: Alderman Volrich 

COMMITTEE 

CLERK : R. Henry 


RECOMMENDATION AND CONSIDERATION 


1. New Provincial Courts Building — Security Staffing 

City Council on September 11, 1973, after considering a report 
of the Special Committee re: Provincial Courts Building, passed 
the following resolution with respect to security of the court- 
rooms ; 

"THAT the matter of security staffing in courtrooms be 
referred to the Standing Committee of Council on Finance 
and Administration for consideration and report back to 
Council, after receiving all relevant reports on the sub- 
ject such as: 

(a) report from the Chief Constable on the analysis 
of savings in respect of police overtime; 

(b) report from the Administrative Analyst on the 
efficiency aspects inferred; 

(c) report from the Director of Finance on the various 
financial aspects and implications." 

At this meeting of the Committee a report from the Board 
of Administration, dated September 20, 1973 was noted and con- 
sidered together with a letter from the City Prosecutor, dated 
October 25, 1973 and a letter from the Municipal and Regional 
Employees Union, dated November 1, 1973, all dealing with the 
matter of security staffing for the courts. 

The City Prosecutor and representatives from the Police 
Department and from the M.R.E.U. were present and took part in 
the discussion. 

Commissioner Ryan advised that, in his opinion, a staff 
complement of 33 would be adequate to start with as a partial 
security plan, but that a review be made in three months of the 
escort constables to determine if the 4 provided initially would 
be sufficient, rather than 6 as suggested by the Chief Constable. 
The City Prosecutor and the Chief Constable went into the matter 
in some detail and referred to a chart showing the present staff 
situation, a partial security plan and a total security plan. 
Both the Chief Constable and the City Prosecutor felt that 33 
people, proposed by the Board of Administration would not be 
adequate. 
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ON FINANCE AND ADMINISTRATION 2 

November 1, 1973 


It was advised that the Board of Police Cominissioner are 
recommending that the partial security plan be adopted for the Courts 
Building. 

The Committee, noting that the Judges had requested that 
there be a security officer in the court at all times, when it was 
in session, discussed the matter of whether it be a uniformed 
policeman or not. Reference was made to the M.R.E.U.'S letter sug- 
gesting that the court officers be civilians. 

RECOMMENDS : 

a) THAT Council approve a total security staff of 33 persons 
and a list be prepared, in the meantime, by the officials 
on the composition of this total and job descriptions. 

FURTHER, THAT a report be prepared by the Board of Admini- 
stration 3 months after the courts are opened, with re- 
spect to escort duty personnel. 

b) THAT the escort personnel be uniformed police officers. 


The Committee's attention was drawn to recommendations con- 
tained in the Board of Administration Report dealing also with other 
staff in the courts and, after amendment, it was; 

RECOMMENDED : 

THAT the following recommendations of the Board of Administra- 
tion as contained in its report dated September 20, 1973 be approved 
after amendment as follows: 

(i) Five Police Constable Custodial Guards and four Police Constable 
Court Officers- (9) positions be established, effective December 
1, 1973, so that training will be completed before duty com- 
mences on the estimated opening date of March 1, 1974. 

(Hy As funds for 1973 are not available in the Police Department 
budget, funds estimated at $31,152 for the balance of the 
year for 1973 be supplied from Contingency Reserve. (For 
1974 and subsequent years, the required funds will be 
supplied through normal budget procedures) . 

iii) Two (2) Assistant Prosecutors, two (2) Court Officers, 

two (2) Court Clerks I and two (2) Court Recorder positions 
be established, effective February 1, 1974, and the incumbents 
of 1 Assistant Prosecutor, 1 Court Officer, 1 Court Clerk 
1 Court Recorder, appointed for the 4th Court (Family Division) 
be transferred to the New Provincial Courts Building, effective 
February 1, 19 74. 

(iv) One (1) Clerk-Stenographer position be established, effective 
February 1, 1974. 

(v) The classification of the positions be in accordance with 
the recommendations of the Director of Personnel Services. 

The Committee, in discussing whether the Court Security Officers 
should be police or civilians proposed that this question be referred 
to Council for CONSIDERATION. 

(The list requested from the officials in recommendation a) 
above is attached to this report for clarification.) 

The meeting adjourned at approximately 3:30 p.m. 


FOR COL'::C!L ACTIGfl SEE PAGE(S)...5..S.b., 
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STANDING COMMITTEE OF COUNCIL 
ON SOCIAL SERVICES 


A meeting of the Standing Committee of Council on Social 
Services was held on Thursday, November 1, 1973 in the No. 1 
Committee Room at approximately 1:30 p.m. 

PRESENT: Alderman Rankin (Chairman) 

Aldermen Hardwick and Marzari 

ABSENT : Alderman Linnell (Leave of Absence) 

COMMITTEE CLERK: M. Kinsella 


Minutes of the meeting of October 18, 1973 were adopted. 
RE COMMENDAT I ON 

1. Provision of Multi-Service Facility 
in the Central & Oliver Hotels 


Council on August 28, 1973 approved in principle the provision 
of a multi-service facility in the Central & Oliver Hotels, at 
42-48?^ East Cordova Street, offering 

(a) Public Bathing Facility 

(b) Community Recreation Centre 

(c) Low-Cost Meal Catering 

Council further authorized the Director of Social Planning to 
hire a consultant, at a maximum expense of $2,000 to prepare detailed 
proposals with respect to the multi-service facility. 

At its meeting of October 11, 1973, the Committee received the 
Consultant's report as well as a letter dated October 10, 1973 from 
the United Housing Foundation on this project. At that time, the 
Committee resolved that the Director of Social Planning undertake 
co-ordination of a comprehensive report on the proposed provision 
of a multi-service facility in the Central & Oliver Hotels for 
report back to the Committee as soon as possible. 


The Director of Social Planning today submitted a report pre- 
pared in co-operation with the Medical Health Officer, Director of 
Finance, Supervisor of Property & Insurance, United Housing Foun- 
dation, Administrative Analyst and Downtown Community Health Society. 
The report dealt with the capital and operational costs of the three 
combined facilities and programmes. The capital costs include 
physical renovations of the ground floors and basements of the 
Central and Oliver Hotels, as well as the necessary furnishings 
and equipment. It was noted that the renovation costs arc cvsti- 
mated at $185,293.00, based on a cost of $21.00 per squaro loot 
of building area. Representatives of the United Housing Founda- 
tion stated that they consider these renovation costs to be 
reasonably accurate. The Director of Social Planning pointed out 
that the estimate for the equipment and furniture for the food 
services is based on the assumption that the kitchen equipment from 
the Pacific Hostel would be utilized. The total capital costs 
for furnishings and equipment for the three services included in the 
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mortgage for amortization is estimated at $302,700.00. There was 
agreement with a proposal to amortize fixed equipment over 5 years 
and the renovations over 10 years. In addition, a start-up fund 
of $15,000 would be required to purchase non-fixed furnishings and 
equipment . 

The Committee went on to review operational costs for the three 
services . 

(a ) Food Services Operational Costs 

There was discussion on the number of staff which the report 
estimated would be required and it was agreed that the staff 
for this service was under-estimated. Your Committee therefore 
instructed the Director of Social Planning to amend his report 
to include one additional assistant cook, one additional 
waitress-cashier, one additional dish washer and one additional 
maintenance staff. The Committee further instructed the Director 
of Social Planning to amend the estimate to reflect the increased 
salary costs of the additional staff. It was also considered 
that this estimate might still be low because of an imminent 
increase in the minimum wage . 

(b) Bathing Facility Operational Costs 

While your Committee did not amend the estimate for the opera- 
tion of this facility, it was of the opinion that the salary 
for the Manager might have to be increased in view of the fact 
that he will be expected to operate a dry-cleaning machine. 
The Medical Health Officer suggested that, while it is impor- 
tant that this facility operate 7 days a week, a 12 hour a day 
operation would not be necessary, therefore this could be re- 
viewed later . 

(c) Recreation Programme Operating Expenses 

Your Committee considered that this was a fair estimate of the 
cost of the proposed programme . It was noted that this programme 
will be under the direction of the Parks Board and is an exten- 
sion of the present Downtown Eastside recreation programme 
operated by the Park Board out of the Downtown Community Health 
Society's premises. 

There was further general discussion on the remaining estimates 
contained in the report and it was noted that the City's lease with 
the United Housing Foundation, which for mortgage purposes has to be 
for 20 years, will carry a five year review clause. 

There was intensive discussion on whether or not the food ser- 
vices should be confined to the residents of the Central & Oliver 
Hotels complex. The consensus was that this service should be 
offered to all people on low income in the area. It was also sug- 
gested that the new service be available to any members of the public 
who wish to use it and that they be charged the full cost of each 
meal. There followed discussion on various means by which people on 
limited means, social assistance, mincome, etc. could be assured of 
receiving subsidised meals — it was suggested that perhaps a simple 
identification card could be used and that meal tickets be offered 
for sale to holders of these cards on a weekly or monthly basis. It 
was suggested that the Director of Social Planning explore further 
a proposal to implement a two-price system for meals in this facility. 
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Mr. Denofreo noted that the proposal involves several depart- 
ments of the Provincial Government, i.e. the Provincial Secretary, 
Recreation, Housing and Human Resources. He suggested that, when 
the proposal has been finalized and approved by Council, the Com- 
mittee forward it to the Honourable Norman Levi for preliminary dis- 
cussions with the other Ministers involved, following which a meeting 
would be arranged with the Committee to negotiate Provincial cost 
sharing . 

RECOMMENDED 

A. That Council accept the preliminary estimates of capital, 
equipment and operating costs for the combined dining, 
bathing and recreation facilities to be located in the 
Central & Oliver Hotels and as contained in the attached, 
amended report from the Director of Social Planning; 

B. That Council authorize the Committee to meet at the 
earliest opportunity with the Honourable Norman Levi 
to negotiate cost sharing of the proposed facility; 

C. That Council reconfirm the Downtown Community Health 


INFORMATION 

2 . Increase in Rates Charged Residents 
of Senior Citizen's Homes 


The Chairman stated that he had been advised that, effective 
December 1, 1973, the Fairhaven United Church Home for Senior 
Citizens proposed to raise its rates for room and board from $130.00 
to $150.00. These rates were last raised in February, 1973 from 
$110.00 to $130.00 per month. The Chairman was concerned that 
although the pension for senior citizens was only raised $9.00, the 
rate was being increased $20.00 per month. The Director of Welfare 
and Rehabilitation stated that his Department has had a number of 
requests from operators of non-profit senior citizens ' homes to 
increase rates. 


To refer the matter to the Director of Welfare & Rehabilitation 
for an information report back to the Committee as soon as pos- 
sible, to include details of any subsidies, tax advantages, 
assistance with acquisition of property, finance, etc. and 
recommendations with respect to alleviating any hardship 
imposed on senior citizens by the increase in rates. 


The meeting adjourned at approximately 2:50 p.m. 


Society as Managers of the proposed facility. 


RESOLVED 



REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


NOVEMBER 8, 1973 


A meeting of the Standing Conunittee of Council on Finance 
and Administration was held in the #2 Committee Room, Third Floor, 
City Hall, on Thursday, November 8, 1973, at 1:30 p.m. 


PRESENT; 


Alderman Bowers (Chairman) 
Aldermen Harcourt and Volrich 


ABSENT: 


Alderman Gibson 


ALSO 

PRESENT: Alderman Linnell 

COMMITTEE 

CLERK: M. Sharkey 


INFORMATION 


1. Store Closing Hours 


At the meeting of City Council, November 6, 1973 the 
Council passed the following resolution: 

"THAT the recommendatbn of the Board of Administration 
contained in this report be approved and therefore, the 
whole matter of Store Closing Hours be referred to the 
Standing Committee on Finance and Administration, and all 
interested parties be advised when the Committee will have 
this matter under discussion." 

Chairman Bowers presented a report ' regarding the Store 
Closing Hours, By-Laws and enf orcements. 

A procedure for review of the present by-laws on store 
closing hours was outlined in the report and after considerable 
discussion it was; 

RESOLVED THAT, the Director of Permits and Licences be 
requested to submit a report and recommendations on the following 
lines : 

a) suggestions for more uniform enforcement of existing 
by-laws 

b) suggestions for revising the categories of exempted 
stores 

c) suggestions for revising hours specified for all stores, 
this report to be based on information from the Law 
Department — on present regulations; Police Department, 
— on enforcing; and Clerk's Department , --on practices 
in adjacent municipalities, to be presented to this 
Committee for consideration and information of Council. 

FURTHER, THAT recommendations of this Committee be presented 
to interested groups and individuals at public meetings early in 
January to obtain their views. 
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RECOMMENDATION 


2. Preliminary Estimate of 1974 Operating Budget 

A memorandum was submitted for information of the Committee 
by Chairman Bowers, outlining the purpose of preparing the 
Preliminary 1974 Budget Report by the Director of Finance. The 
purposes of preparing the document are: 

1. To allow a better overview of the 1973 Operating Budget. 

2. To permit Council to finalize the 1974 Budget at an 
earlier time. 

3. To enable Council to make interim decisions for requests 
"in advance of the 1974 Budget". 

4. To make representations to the Provincial Government on 
some Budget items. 

The Director of Finance explained items listed and satisfied 
queries of the Committee. Early submissions of the Budget serve 
two purposes--decide the direction to be taken in determining the 
necessary cutbacks, and--establishes a position for positive 
planning . 

Several pertinent items were discussed by the Committee: 

1. Cost of grass cutting for City owned property 

2. Cost of services 

3. Enlarged grants or subsidies from the Province 

4. Possibility of extra revenue from licensing 

5. Priority system for further servicing 

6. Health and Welfare costs 

7. Cost of establishing a computer system for approved twice 
yearly tax billing 

After lengthy discussion, the Committee, 
RECOMMENDS ; 

THAT the Mayor be requested to make an urgent appeal to the 
Minister of Finance for information as to what financial relief 
can be expected from the Province for the City of Vancouver in 
the areas of Per Capita Grants, Health and Welfare Costs, Ambulance 
Services, and Police Services. 

FURTHER, THAT all Departments and Boards be asked to review 
their present estimated budgets and present reduced estimates 
where ever possible with priorities listed in the event that it 
may be necessary to reduce the Budget, and that this be done by 
December 15, 1973. 

FURTHER, THAT the Finance and Administration Committee seek 
an early meeting with Vancouver members of the Legislature to 
impress upon them the urgency of the financial situation facing 
the City of Vancouver. 


RECOMMENDATION 


3. Five Year Plan, 1976 - 1980 

Your Committee discussed this report, and following the 
discussion it ; 

RECOMMENDS : 

THAT the following suggestions resulting from a meeting of 
the Mayor, Commissioner, and Director of Finance be accepted as 
guidelines . 
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1. THAT the City of Vancouver continue to have long range 
capital financing plans. 

2. THAT the long range plans continue to be for five years. 

3. THAT the five year plan shall include major capital pro- 
jects involving City funds, except transportation (rapid transit). 

4. THAT a plebecite on the next five year plan shall be held 
at the time of the next civic elections, in November, 1974. 

5. THAT procedures for assembling the five year plan sliall 
be as follows: 

Note: a) - h) is recommended with the target dates being 
subject to reconsideration by the Director of Finance. 


" a) The Director of Finance shall be responsible for the assembly of the 
proposed five-year plan. 

b) Departments and Boards will be asked to submit requests for capital expenditures 
by March 1, 1974, in a format prepared by the Director of Finance. 

c) The format will include a summary sheet listing all their requests 

and ranking them in order of priority. (Some items may be split between priorities) 

d) For each item, there should be a single page of explanation - for the benefit 
of Council. This should give some break-down of costs, some justification 
of the priority, and an estimate of implied operating expenditures. 

(The Director of Finance may, in some cases, require additional working papers.) 

e) In addition to the above. Council will also invite suggestions for 
required capital expenditures from civic organizations (such as political 
parties, unions, area councils, CCCD, Board of Trade, etc.) with the same deadline. 

f) During April and May of 1974, the Director of Flmnce will scrutinize 
the requests, seek additional information required, check out figures 
on costs and implied operating expenditures, and investigate possible 
alternative financing for some items. (Operating budget, senior governments, 
or private donations.) 

He will assemble all requests and submit them to the Finaice Committee. 

g) During the summer months, the Finance Committee will hold such hearings 
as may be necessary, and make its recommendations to Council. 

Council should finalize the five-year plan early in September, at the latest. 

h) In September and October 1974, publicity for the five-year plan will be 
prepared, for use at public meetings and in the news media. " 

The Committee directed that the report would be reviewed in 
detail at the next ComTnitt^e meetinq. 


The Committee adjourned at approximately 3:30 p.m. 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY DEVELOPMENT 


November 8, 1973 


A meeting of the Standing Committee of Council on Community 
Development was held on November 8th, 1973, in Committee Rooom No. 2, 
Third Floor, City Hall, at 3:30 in the afternoon. 


PRESENT ; Alderman Volrich (Chairman) 

Alderman Rankin 
Alderman Marzari 
Alderman Harcourt 

COMMITTEE 

CLERK; M. Sharkey 


Adoption of Minutes 

The minutes of the meeting of October 4th, 1973, were adopted. 
RECOMMENDATIONS : 


1. Liquor Permit Applications 

(a) 1607 East Hastings Street 

Development Permit Application No. 64456 
Zone : M-1 Industrial 


The Zoning Planner submitted the following report with respect 
to the above application: 

"The Technical Planning Board approved this application to 
use the existing building for a restaurant, licensed lounge 
and three separate cabarets. This was subject to a number 
of conditions prior to issuance of the development permit, 
one such condition being the development to be first re- 
ported to City Council ' s Committee with respect to the new 
liquor outlets. 

The cocktail lounge has a floor area of approximately 1800 
square feet and the three cabarets have a floor area of 
approximately 8200 square feet. 

The property is situated on the northside of East Hastings 
Street with all the surrounding properties zoned M-1 
Industrial District." 

Mr. Baceda, of the proposed Baceda's Cabaret Limited, appeared 
in support of his application, and advised the Committee that he had 
already been issued a development and building permit and had begun 
construction . 

It was noted that there were no neighbours in the neighbourhood 
as the area was industrial. 

After further discussion, it was, 

RECOMMENDED: 


THAT the Committee notify the Liquor Control 
Board that they have no objection to the 
application for Baceda 's Cabaret Limited. 
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Mr. Xavier appeared in support of his application for a dining 
lounge, cabaret license at 2723 West 4th Street. 

Groups in the area had been contacted by the Clerk's office 
soliciting comments from them regarding this application. No comments 
had been received. 


Rohan*s Rockpile Ltd. had secured a number of signatures in 
support of their application from: 

(i) Persons who live or work in the area directly 
surrounding Rohan* s Rockpile Limited. 

(ii) Residents in the area directly surrounding 
Rohan*s Rockpile Ltd. 

(iii) Merchants and businessmen in the area directly 
surrounding Rohan*s Rockpile Ltd. 


Following discussion, the Committee, 


RECOMMENDED : 


THAT the Liquor Control Board be notified 
that the Committee has no objection to the 
application of Rohan*s Rockpile Ltd. 


2 . Illegal Suites 

On June 19th, 197 3, City Council directed that a staff Committee 
of appropriate officials including the Director of Permits and Licenses, 
the Director of Planning & Civic Development and the Corporation Counsel 
consider submissions made to the Committee and fears expressed by 
Committee members with proposals for the creation by conversion and the 
use of additional separate living accommodations in private homes, 
particularly for senior citizens, handicapped persons, in-laws and students, 
and report on the two alternatives of : 

(a) The application of the proposals to the full City, 
with provisions for areas to opt-out, or 

(b) The application of the proposals to areas of the 
City as requested by persons in these areas. 

The Committee be asked to consider in its report, regulations 
governing standards of accommodation and the question of means by which 
the rents charged maybe taken into account at the time the proposals 
are granted and to report on recommended procedures and by-laws and 
Charter changes involved in their recommendations. 

Further resolved that a public meeting be held to secure re- 
actions to proposals to be developed and reported on before they are 
implemented. 

Staff members of the Departments of Planning & Civic Development, 
Department of Finance, Department of Permits & Licenses and the Corporation 
Counsel were present and entered into discussion with the Committee, 
yiaps with overlays were presented in support of the report, demonstrating 
bhe proposed boundaries for division of areas based on the polling 
iistricts presently established. 

The Staff Committee reported that they have reviewed the 
following policies and formed recommendations: 
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A. RS-1 Areas 

Additional suites are prohibited in the RS-1 district 
schedule of the Zoning and Development By-law. The 
By-law permits the Technical Planning Board to allow 
limited time retention of all suites installed prior 
to June 18, 1956 and which were continuously occupied 
since then. The moratorixim presently in effect applies 
to this giK)up. 

RECOMMENDED 


(l) The Technical Planning Board' s previo\is discret- 
ionary power to permit limited conversions in 
the RS-1 areas should be restored and applied 
to the RA-1, RS-1, RS-3, RS-4 districts. In 
exercising this discretion the Technical Plan- 
ning Board should consider the following: 

(a) size and convertibility of the building 

(b) age of the building 

(c) general amenity of the district 

(d) that no structural changes to increase the 
present o\itside perimeter of the building 
be permitted. 

Zoning and Development By-law change required. 

Note; If Council approve this recommendation it 
is suggested that direction on the interpretation 
of (b; above (age of building) be given to the 
officials for past policy envisaged buildings in 
the i)0-60 year old category. Council may wish to 
include buildings of more recent vintage (say 20- 
30 years old), however, buildings in this period, 
due to their size and lay-out, do not lend them- 
selves as readily to conversion. 

(2) Those stiites presently being occupied under the 
moratorium be reAriewed in light of this policy, 
if approved. 

(3) That the date of June 18, I956 as provided in the 
Zoning and Development By-law for other than RS-1 
districts be brought forward to April 1, I964 to 
coincide with the provisions of Section 565A(e)(i) 
of the Charter and be applied to RS-1 districts, 
(if approved there will be consequential amendments 
needed in other Zoning schediiles.) 

B. Hardship Policy 

Applies to either owner or tenants and the owner need 
not occupy the premises. Almost all are located in 
RS-1 areas. The committee of officials reviews applic- 
ations tinder this policy and makes recommendations to 
Council. If the report is approved the suite can be 
occupied for the duration of the hardship case. 

RECOMMENDED ; 

THAT the present policy be continued. 
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C. Parent Suites 

This policy allows parents to occupy suites in their 
children's homes upon original and annual declaration 
of the relationship. 

RECOMMENDED ; 

THE Policy be continued and expanded to permit 
parents to have their children in a suite in 
their home. 


D. Other Than RS-1 Areas 

The Technical Planning Board since 1956 has had the 
authority to permit conversion of buildings to multiple 
occupancy on a "life of the building" or retention on a 
"limited period of time" basis. The Technical Planning 
Board still attempts to obtain improvements to the limited 
period of time giTOup and is quite successf\il in this en- 
deavo\ir. There are cases, however, where the applicant 
refuses, or is unable to make any improvements and the 
life of these suites is only extended in accordaince with 
the present moratorium. 

RECOMMENDED ; 

THE Technical Planning Board continue to 
obtain improvement to the limited time group 
and that if satisfactory compliance can be 
obtained the suite be permitted for extended 
periods of time. 

It is suggested that the policies referred to above would 
provide additional accommodation in private homes for all citizens, 
(including senior citizens, handicapped, in-laws and students), if 
the recommendations as noted are implemented. 

II. 


RECOMMENDED ; 

THAT the Hardship, Parent Suite and other 
than RS-1 policies, as presently in effect 
and as recommended for adjustment as noted 
in I above, be retained. 

THAT the additional proposal affecting RS-1 
areas as noted in 1(1) in this report be the 
subject of opting in to the new proposal if 
the citizens in an area wish. This is 
alternative (b) of the Committee resolution. 


The attached map shows the preseni polling districts as 
obtained from the City Clerk, as well is boundaries around the 
RS-1, One Family Districts and grouped !in generally accepted 
local area boundaries (adjusted slightly to coincide with 
groups of polling districts). It is siiggested that in the 
larger districts, not all of a district! may wish to opt in, thus 
opinions of owners from portions can tie more readily obtained 
using the polling districts. Hence, polling districts are an 
essential basis for drawing up boundaries. 

It is suggested that more accommodation would be avail- 
able in private homes if the amended policies as noted in I above 
(Hardship, Parent Suite, and Other Than RS-l) and the proposal 
noted in II were approved. These would be available for all 
citizens, including senior citizens, handicapped persons, in-laws 
and students. These groups have been, and would be, prime applic- 
ants under the Hardship Policy for either financial or health 
reasons. 
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The Committee, 
RECOMMENDS ; 

THAT if Council wish further consideration for, 
say senior citizens, that they be permitted in 
private homes the same as in the Parent Suite 
Policy regardless of any other wishes of an 
area. 


!• Reference has been made to the possibility of relaxing 

other ?y-laws, relative to the illegal suite problem. Past policy 
has been to relax the ceiling height provision of the Building 
By-law and allow ceiling height to be one factor in assessing 
the quality of accommodation. Otherwise, the By-laws are en- 
forced to the same degrees that they are in the case of any 
other alteration job. This policy appears to be fair and reason- 
able and should be continued in any new appiroach to the illegal 
suite problem. 

The Standing Committee also asked that the following 
two points be considered by the staff committee. 

A. "that tax concessions may be used as a means of encour- 
aging provisions of living accommodation in private homes". 

Comment of the Director of Finance; 

Tax concessions (property tax category) 

1) tend to be inequitable in themselves or lead to 
abuses that give idse to inequities; 

2) are normally extremely difficult and expensive to 
administer; 

3) hide the cost of doing whatever it is that the tax 
concession is designed to help* 

I would strongly recommend against tax concessions being 
used for the stated piorpose both for the above reasons 
and for the reason that, in my opinion, the economic 
return fiTom a siiite, to the homeowner, represents a 
very attractive return on his investment and that this 
is all the incentive that is needed. 

However, if Council is of the opinion that tax concessions 
are necessary and desirable then I woiold suggest that tax 
concessions take the form of tax credits (i.e. grants) 
based on the value of suites, which would be administratively 
very difficult, or perhaps more appropriately on the number 
of persons housed in any given suite. These grants wo\ild 
be reported to Council once a year for action and woiild then 
be applied against the taxes on the appropriate properties. 

The Corporation Covinsel advises; 

The City cannot make grants or tax concessions to encour- 
age development of stiites or reduce rents without amend- 
ment to the Charter or Assessment Eqtialization Act. 

B. "that some endeavour be made to moderate rent increases 
for accommodation provided in any illegal suite policy". 

Comment of the Director of Finance; 

Presumably this means rent control. If controls are im- 
plemented then the supply of suites would likely be 
reduced for there would be an imwillingness to gamble the 
cost of putting in a suite in a demand-supply market if 
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we are going to limit the owner's rettim to less than the 
free market rate. However, if we do not control the rents 
then demand may push rents up because of short supply. 
However, because of the relative ease of putting in suites 
this would, in my opinion, immediately cause the supply to 
increase. Because of the minimal capital investment re- 
quired and the very attractive retiom obtainable, I feel 
that this segment of the housing market woiild be very sen- 
sitive to demand (i.e. quick increases in supply) with the 
result that rentals would remain reasonable in a relative 
sense. 


However, again, if Ctouncil wishes to implement rent 
control then it woiLLd presumably be tied to the tax 
grants dealt with above, so that a home owner with 
a siiite would not be entitled to the grant unless his 
rents were controlled in a manner satisfactory to the 
City. Presumably the City could not implement rent con- 
trol without legislative changes, unless the City in 
turn is providing the owner of the suite with some bene- 
fit. The City could of course apply to the Provincial 
Government for power to control rents in suites, in- 
dependent of any benefit derived from the City. 

The Corporation Counsel advises; 

The City does not have power to moderate rents under 
current provincial legislation. 

The Committee concurs with the Director of Finance and the 
Corporation Counsel. 


Following lengthy discussion on various points: i.e. Hardship 
Policy, Parent Suites, Tax Concessions, Conversions in Single Family 
Neighbourhoods, Number of present Illegal Suites, Control of Rents by 
Licensing, it was: 

RECOMMENDED : 

THAT the above report of the Staff 
Committee be accepted. 

The Committee considered the Staff recommendations, and concurred that 
the following recommendations be approved: 

(i) That the Hardship Policy be retained. 

(ii) That the Parent Suite Policy be retained and extended to permit 
parents to have their children in a sxiite in their home. 

(iii) That the Technical Planning Board continue to obtain improvement 
in conversions in other than the RS-1 districts and if satisfactory 
compliance can be obtained that the suite be permitted for extended 
periods of time. 

That the discretionary authority which the Technical Planning Board 
did have to permit limited conversions in the RS-1, RA-1, RS-3 and 
RS-4 districts be returned and that those sviites presently being 
occupied under the moratorium be reviewed under this policy; and 
that this proposal be implemented only after obtaining public 
opinion on opting into the proposal. 

That the date of June 18, 1956 as provided in the Zoning and 
Development By-law for other than RS-1 districts be brought for- 
ward to April 1, 1964 to coincide with the provisions of Section 
565A(e)(i) of the Charter and be applied to RS-1 districts. 

That the procedure as described in the report for setting district 
bomdaries, so that the opinion of the public can best be obtained 
and adjudicated, as referred to in 4 above, be adopted. 


(iv) 

(V) 

(vi) 
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Illegal Suites continued 

NOTE: Voting for recommendation #7: 

For: Aldermen Marzari and Rankin 


Against : Aldermen Harcourt and Volrich 

(vii) That if Council wish further consideration for a specific 
group of citizens, say senior citizens, that they be 
permitted in private homes the same as in the Parent 
Suite Policy, regardless of any other wishes of the 
citizens in the district. 

The result of this voting being a tie vote, the Committee seeks 
the direction of Council. 


Opting Policy 

Section 4 of the Staff Committee recommendation adopted by the 
Committee is as follows: 


"That the discretionary authority which the Technical Planning 
Board did have to permit limited conversions in the RS-1, RA-1, 
RS-3 and RS-4 districts be returned and that those suites 
presently being occupied under the moratorium be reviewed under 
this policy; and that this proposal be implemented only after 
obtaining public opinion on opting into the proposals." 

The Committee recommends that in areas where illegal suites are 
realities, public meetings be arranged to request the opinion of 
residents and owners regarding this proposal and giving the areas 
the choice of opting 'in' or 'out' of the proposal. It is suggested 
that the areas to be approached first are: Riley Park, Kitsilano, 
Grandview-Woodlands and Kensington Cedar Cottage. 


3. Areas E & F - 

Champlain Heights 


A report prepared by the Department of Planning and Civic 
Development was deferred to the next regular meeting of this 
Committee . 


The Committee adjourned at 5:10 p.m. 


* * * * * 


At a subsequent meeting of this Committee on November 15, 1973, 
the recommendation: 

* Item 1 (b) "age of the building" was deleted. 

** Re "Opting Policy" was rescinded to be considered by this 
Comniittee at a later date. 
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PART REPORT TO COUNCIL 

STANDING. COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


NOVEMBER 1, 1973 


A meeting of the Standing Committee of Council on Finance 
and Administration was held in the #1 Committee Room Third Floor, 
City Hall, on Thursday, November 1, 1973, at 1:30 p.m. 


PRESENT ; Alderman Bowers (Chairman) 

Aldermen Gibson and Harcourt 


ABSENT: Alderman Volrich 


COMMITTEE 
CLERK : R. Henry 


RECOMMENDATION 


1. Inter-departmental and Aldermanic Library 

This Committee on March 1, 1973 submitted a report to Council 
with respect to the Municipal Reference Library. Council, on 
March 13, 1973 deferred action on the proposal, pending receipt of 
a report by Alderman Gibson with respect to the principle of 
establishing a Branch Library at City Hall. 

Pursuant thereto. Alderman Gibson, at this meeting referred 
to the topic and spoke of the need for such a Branch Library at 
City Hall. (Copy of Alderman Gibson's report is circulated for 
the information of Council) 

RECOMMENDED : 

THAT an Inter-departmental and Aldermanic Library, as a 
branch of the main public library, be established at City Hall, to 
be located in the area presently utilized by the Board of Admini- 
stration (Third Floor, East) , and authority be given for the 
necessary furniture required. 

THAT a Librarian II, salary range $12 , 660-$13 , 860 plus fringe 
benefits, as recommended by the City Librarian, be added to the 
Vancouver Public Library staff. The Board of Administration to submit 
a report on any capital costs involved. 


The Committee adjourned at approximately 3:30 p.m. 


FOR couKcri a:.;::^ see paqc{s)..36X 



CITY OF VANCOUVER 
SPECIAL COUNCIL - NOVEMBER 22. 1973 


A Special Meeting of the Council of the City of Vancouver was held 
in the Council Chamber on Thursday, November 22, 1973, at approximately 
9:30 a.m. for the purpose of hearing licensees in the Downtown Eastside 
Area, to show cause why their licenses should not be cancelled. 

PRESENT: Mayor Phillips ■• 

Aldermen Bowers, Gibson, Harcourt, Linnell, 
Marzari, Massey, Pendakur, Rankin 
and Volrich. 

ABSENT : Alderman Hardwick ■ - 

CLERK TO THE COUNCIL: M. Kinsella 


The Standing Committee of Council on Social Services, at its meeting 
on September 20, 1973, considered a Police Department report dated 
September 7, 1973, dealing with the problems of control of crime in the 
Skid Road area and efforts made to improve the operation of beer parlours 
in the Downtown Eastside Area. The Committee heard submissions from the 
Police Department in support of their report. It also heard from rep- 
resentatives of the Downtown Eastside Residents' Association, the B.C. 
Hotels Association and the Beverage Dispensers Union. In addition, Mr. 
H.A.D. Oliver, appeared on behalf of Steams Hot Dogs and Mr. R. Cocking 
represented the Broadway Hotel, at that Committee meeting. 

The Committee recommended that Council suspend the licenses of six 
downtown eastside beer parlours; cancel the license of the Parlour Dance 
Hall; restrict the operations of Steams Hot Dogs and the New Pender Cafe 
between midnight and 6:00 a.m. 

Council, on October 2, 1973, when considering the recommendations 
of the Standing Committee on Social Services, passed a motion that the 
operators of the Broadway, Rainier, ColiJmbia, Dominion, Commercial, 
and the New Dodson Hotels, the Parlour Dance Hall, Steams Hot Dogs, and 
the New Pender Cafe, be requested to appear before Council to show cause 
why their City license should not be cancelled. 

Council met this day to give the licensees of the above mentioned 
premises, an opportunity to show cause why their licenses should not 
be cancelled. Council had before it the detailed reports of the Police 
Department on the various premises. 

MOVED by Aid. Bowers, 
SECONDED by Aid. Rankin, 

THAT this Council resolve itself into Committee of the Whole, Mayor 
Phillips in the Chair. 

- CARRIED UNANIMOUSLY. 

Parlour Dance Hall (Licensee: Mr. R.E. Burrows) 

Mr. W.H. Deverell, Counsel for the Licensee, Mr. R.E. Burrows, made 
an oral presentation on behalf of his client. During this presentation, 
Mr. Deverell directed questions to Mr. Burrows, Mr. Richardson, Manager 
of the Parlour, and Corporal Swan of the Vancouver Police Department. 

At this point, the Council observed a short recess. 


New Pender Cafe (Licensee: Hong Yick Tong Ltd.) 

Mr. Deverell, on behalf of Mr. Wong, Manager of the New Pender Cafe, 
made an oral presentation. Mr. Wong and Mr. Ing, the translator, were 
present during consideration of this item. Corporal Swan spoke to this 
item and noted that the cafe is now closing voluntarily at approximately 
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New Pender Cafe (cont'd) 

12:30 a.m. to 1:30 a.m. daily. Mr. Deverell advised that Mr. Wong is 
now employing extra staff on the week-ends and is closing at 12:00 
midnight . 


Broadway Hotel (Licensee: Simrise Hotel Ltd.) 

Mr. R.E. Cocking, Counsel for Sunrise Hotel Limited, licensees of 
the Broadway Hotel, made an oral presentation. Mr. W. Brenner and Mr. 
S. Johnston, were present on behalf of the licensee. Mr. Cocking 
directed a number of questions to Corporal Swan. Mr. Cocking advised 
that since September 20, 1973, the hotel has hired a doorman. Inspector 
Herdman, Vancouver Police Department and Mr. B. Erikson, Downtown Eastside 
Residents Association also spoke to this matter. 


Columbia Hotel (Licensee: .Fraserview Hotel Co. Ltd.) 

Mr. R. Brewer, appeared as Counsel for Fraserview Hotel Company 
Limited, the licensee, which was represented by Mr. A. Badack and Mr. A. 
Kullman. Mr. Brewer made an oral presentation on this matter. 

Inspector Herdman advised that the beer parlour is now closing at 
11:00 p.m. instead of 1:00 a.m. as previously. 

During consideration of this matter, reference was made to the 
letter before Council from the Beverage Dispensers Union dated November 
27, 1973. 


The Council recessed at approximately 1:05 p.m. and reconvened 
in the Council Chamber at approximately 2:10 p.m. with the 
same personnel present. 


Council agreed to hear an oral presentation by Mr. Rick Rule, a 
member of the Beverage Dispensers Union. Mr. Rule advised that he was 
speaking as an individual rather than representing the Union. He 
advised that one of the problems confronting waiters is the difficulty 
in getting I.D.'s from large groups of young people in order to determine 
their age. He stated that waiters frequently feel physically threatened 
when attempting to obtain I.D.'s from these groups. 


Dominion Hotel (Licensee: J. & F. Enterprises Ltd.) 

The Licensee, J. & F. Enterprises Limited, was represented by Mr. 
Pelich. Hr. Robert Kennedy, Counsel for the licensee, made an oral 
presentation and advised that the hotel beer parlour was closed by the 
Liquor Control Board from October iS, 1973 to November 1, 1973. The 
staff of the beer parlour has been completely changed since the closure. 
Corporal Swan spoke to this matter. 


Commercial Hotel (Licensee: Commercial Hotel (Vancouver) Ltd.) 

Mr. Robert Kennedy, Counsel for the licensee. Commercial Hotel 
(Vancouver) Ltd. , made an oral presentation. He stated that since the 
matter of control of beer parlours was first before Council, the situ- 
ation at this beer parlour has greatly improved. Corporal Swan stated 
that if the operations of this beer parlour continue as they are at 
present, the Police Department would have no cause for complaint. 


cont'd 
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New Dodson Hotel (Licensee: New Dodson Hotel Co. Ltd.) 

Messrs. A. and P. Minichello appeared on behalf of the licensee, 
New Dodson Hotel Co. Ltd. Mr. A. Jasich, Coimsel for the licensee, made 
an oral presentation. He advised that almost all of the staff has 
recently been changed. 

Corporal Swan spoke to this matter and stated that when Mr. A. 
Minichello was managing the beer parlour, there were little, if any, 
problems, however, when Mr. A. Minichello was not present, the operation 
of the beer parlour greatly deteriorated. 


Steams Hot Dop;s (Licensee: Harscol Enterprises Ltd.) 

Mr. H. A.D. Oliver, Counsel for the licensee, Harscol Enterprises Ltd., 
made an oral presentation. He stated that his client has been cooperative 
with the Police in their efforts to eradicate any problems associated with 
this operation, e.g. the floodlights have been removed from outside the 
premises and the juke box has been disconnected. He introduced, for the 
information of Council, a document entitled "Steams Cafe Staff Security 
Instructions". He also advised that the licensee has hired a doorman to 
control access to the premises. Corporal Swan spoke to this matter. 


At this point, the Council observed a short recess. 


Rainier Hotel (Licensee: Rainier Hotel Ltd.) 

Mr. G. Barrettoni was present on behalf of the licensee. Rainier 
Hotel Ltd. Mr. K.S. Fawcus, Counsel for the licensee, submitted a 
brief to Council on "Facts and Figures re the Rainier Hotel". Mr. 
Fawcus stated that all the waiters in the beer parlour have been changed 
and two additional staff members added during August - one bouncer and 
one waiter. Corporal Swan spoke on the matter and stated that to date, 
the Police Department has not had an opportunity to properly evaluate 
the improvement in the operation since its closure by the Liquor Control 
Board in October. There has not, however, been any reported crime in 
the beer parlour since it has re-opened. He stated the major problem in 
the Police Department's view, is the extremely weak control of the beer 
parlour operation by the bar manager. 


Inspector Herdman, Vancouver City Police Department, at the request 
of Council, commented on the matter of business operations and business 
management from the Police Departmental point of view. Inspector Herdman 
advised Council that he had made the suggestion to the Hotels Association 
that they might investigate the establishment of a monitoring or a 
disciplinary body: this body in conjunction with the Police Department 
and other authorities could report from time to time on problems brought 
to their attention. Inspector Herdman pointed out that he had met with 
representatives of the B.C. Hotels Association on several occasions and 
had put forward this suggestion to the Association and the Union to 
develop a program which would result in acceptable standards of operation. 

Mr. L. Valente, President of the B.C. Hotels Association, advised 
Council that the Association has set up a disciplinary board and will 
be asking Council, the Police Department and the Liquor Control Board 
to participate with this Board. 

MOVED by Aid. Linnell, 

THAT the Committee rise without reporting begging leave to sit 
again. 

- CARRIED UNANIMOUSLY. 

MOVED by Aid. Linnell, 
SECONDED by Aid. Rankin, 

THAT the report of the Committee be adopted. 

- CARRIED UNANIMOUSLY. 
The Council adjourned at approximately 5:27 p.m. 


FOR COUNCIL ACTION SEE PAQEiSyAQ2.. 


The foregoing are Minutes of the Special Council meeting dated 
November 22, 1973, adopted by Council on December 4, 1973. 



CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 

A Regular meeting of the Council of the City of Vancouver was 
held on Tuesday, November 27, 1973, in the Council Chamber at 
approximately 2:00 p.m. 

PRESENT : Mayor Phillips 

Aldermen Bowers, Gibson, Harcourt, 
Linnell, Marzari , Massed, 
Rankin and Volrich 

CLERK TO THE COUNCIL: D. H. Little 

PRAYER The proceedings in the Council Chamber were opened 

with prayer. 

'IN CAMERA' MEETING 

The Council was advised that the 'In Camera' Committee was 
not agreeable to the items proposed for 'In Camera' consideration 
later this day and therefore a decision to deal with the matters 
in open Council would be determined at the 'In Camera' session. 

ADOPTION OF MINUTES 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Volrich, 

THAT the Minutes of the Regular Council meeting, with the 
exception of the 'In Camera' portion, dated November 20, 1973, be 
adopted . 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Volrich, 

THAT the Minutes of the Special Council meeting (Public Hearin 
dated November 15, 1973, be adopted. 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Bowers, 

THAT the Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 

VARIATION: COUNCIL AGENDA 

It was agreed to vary the agenda to consider at this time a 
report from the Corporation Counsel, dated November 22, 1973, on 
Charter Amendments. 

BOARD OF ADMINISTRATION, DEPARTMENT AND OTHER REPORTS 

A . Charter Amendments 

The Corporation Counsel, under date of November 22, 1973, sub- 
mitted the following report: 


"Attached to this report is the proposed Bill containing Charter 
Amendments which have been approved by Council. However, since 
the meeting of October 23rd, 1973, when Council dealt with my 
report on proposed amendments, certain other sections have been 
added which I am today bringing specifically to Council's atten- 
tion for approval or removal. 


Hardwick , 
Pendakur , 


* copy of the proposed Bill 
is on file in the City 
Clerk's Office. 


cont 'd . 
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BOARD OF ADMINISTRATION, DEPARTMENT 8: OTHER REPORTS (cont'd ) 


Charter Amendments (cont'd) 


Sections 1 to 29 (pp. 1-4) are the sections regarding electoral 
reform which were approved early in the year. The explanation 
on page 1 is a summary of the effect of these sections. I would 
specifically draw to Council's attention that I am proposing 
that "tenant-electors" also be abolished. This was not dealt 
with when the corporate vote was before Council. In view of 
the fact that the Municipal Act has removed "tenant-electors", 
I would seek Council's instructions whether or not the Charter 
should be similarly amended. The net result of the amendments 
is that there are only two types of electors: owner-electors 
and resident-electors. 

Section 30 (p. 4) : This is a new introduction and has not yet 
been approved by Council. The section is self-explanatory and 
deals with the power of Council to enter into business under- 
takings. Having regard to the many areas in which the City is 
now engaged, I strongly suggest that an omnibus clause of this 
nature would be very useful. Council will note that a similar 
section exists in the Municipal Act. 

Section 31 (p. 4) deals with auditors and has been approved. 

Sections 32, 33 (p. 7) and 44 (p. 10) reduce the requirements 
for money by-laws to a simple majority. This was approved on 
Novemb e r 6 th . 

Sections 34 and 3 5 (p. 7) have been approved. 

Section 36 (p. 8) has not yet been approved. The effect is to 
repeal section 408 which requires the printing of the tax sale 
warning on tax bills to be in a contrasting colour. The com- 
puter cannot print in different colours and it is suggested 
that the section be repealed. Under consideration is a proposal 
that the background portion of the warning notice be in a dif- 
ferent colour to the rest of the tax notice. It would seem 
that this would be just as suitable. 

Sections 37 and 38 (p.8) , 39, 40, 41, 42 and 43 (p. 9), 45 (p. 10) 
and 46 (p. 11) have all been approved. With respect to section 
45 (the Heritage Building Designation Section) , I wish to draw 
Council's attention particularly to subsection (7). This pro- 
posed subsection is intended to implement Council's desire to 
hold up demolition permits pending consideration of the designa- 
tion of historic sites. This subsection is similar to the 
section under which we hold up development permits. The rest 
of the section is similar to the Municipal Act provisions except 

that in that Act the Cabinet must approve the by-law. r have 
removed that requirement as, generally speaking, the Cabinet 
does not have the many powers of approval with respect to the 
City of Vancouver that it does with respect to municipalities. 

Section 47 (p. 11) has been proposed by Mayor Phillips and has 
not yet been approved by Council. The Charter requires the 
first Council meeting of the year to be held on the first Wed- 
nesday of January. This year it is January 2nd. It is proposed 
that in future it be the second Tuesday in January, a normal 
Council day." 

The Council took the following action in respect to the 
sections outlined in the proposed Bill submitted with the fore- 
going report: 

MOVED by Aid. Rankin, 

THAT sections 1 to 31 inclusive and 35 to 46 inclusive 
referred to in the foregoing report of the Corporation Counsel 
be approved . 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Rankin, 

THAT sections 32, 33 and 34 referred to in the foregoing 
report of the Corporation Counsel be approved, 

- CARRIED 

(Aldermen Hardwick, Linnell and Volrich voted against 
the motion) 


cent 'd . 
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BOARD OF ADMINISTRATION, DEPARTMENT &, OTHER REPORTS (cont'd ) 

Charter Amendments (cont'd ) 

MOVED by Aid, Volrich 

THAT Section 47 referred to in the foregoing report of the 
Corporation Counsel be approved after being changed to read as 
follows : 

"The first meeting of the Council in each odd numbered 
year shall be held on the first Wednesday after the 
first day of January", 

- CARRIED UNANIMOUSLY 

UNFINISHED BUSINESS 


Control of Beer Parlours and other 
Premises in the Downtown Eastside 

The Council, at its meeting on November 22, 1973, held a 
special meeting to permit certain licensees to show cause why 
their licenses should not be cancelled . After hearing 
the representations the Council adjourned without taking any 
further action. 

The Council, this day, proceeded to take action as follows: 

MOVED by Aid, Rankin, 

THAT City of Vancouver 1973 Dance Hall license No. 9129 issued 
to Robert E. Burrows, 205 East Pender Street, operator of the 
Parlour Dance Hall, be cancelled forthwith, 

- CARRIED UNANIMOUSLY 

MOVED by Aid, Bowers, 

THAT no further action be taken to cancel City of 
Vancouver 1973 Restaurant license No, 18016, issued to P, Mah & 
Kam Hing Wong & May Ying Wong, 168 East Pender Street, as operators 
of the New Pender Cafe, provided the following conditions are 
adhered to forthwith: 

"No entry be permitted into the restaurant 
after 12 o'clock midnight and the premises 
be vacated by 12:30 a,m," 

FURTHER THAT the Chief Constable be requested to report back 
to Council, by the 15th January. 1974. on the operation of the 
premises , 

- CARRIED UNANIMOUSLY 

MOVED by Aid, Har court, 

THAT City of Vancouver 1973 Public House license No, 23401 
issued to Sunrise Hotel Ltd., 101 East Hastings, operator of the 
Broadway Hotel Public House, be suspended for one month, effective 
December 1 , 1 973 , 

- CARRIED 

(Alderman Marzari voted against the motion) 

MOVED by Aid, Marzari, in amendment, 

THAT City of Vancouver 1973 Public House license No, 23401 
issued to Sunrise Hotel Ltd., 101 East Hastings, operator of the 
Broadway Hotel Public House, bo cancelled forthwith, 

- LOST 

(Aldoi-mcn Bowers, Harcourt, Pondakui-, Rankin, 
Volrich and the Mayor voted nuainst tho motion) 
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UNFINISHED BUSINESS (cont'd ) 

Control of Beer Parlours and other 
premises in the Downtown Eastside (cont'd) 


MOVED by Aid. Harcourt, 

THAT City of Vancouver 1973 Public House license No. 12818 
issued to Fraserview Hotel Co. Ltd., 303 Columbia Street, operator 
of the Columbia Hotel Public House, be suspended for one month 
commencing December 1st, 1973. 

- CARRIED 

(Alderman Marzari voted against the motion) 

MOVED by Aid. Massey, in amendment, 

THAT City of Vancouver 1973 Public House License No, 12818 
issued to Fraserview Hotel Co. Ltd., 303 Columbia Street, operator 
of the Columbia Hotel Public House, be cancelled forthwith. 

- LOST 

(Aldermen Bowers, Harcourt, Rankin, Volrich and the 
Mayor voted against the motion) 

(Alderman Pendakur was excused from voting at this time, 
not having been present at the Special Council meeting 
when representations wore presented by the Fraserview 
Hotel Co. Ltd.) 


MOVED by Aid. Pendakur, 

THAT no further action be taken to cancel City of 
Vancouver 1973 Public House license No. 15304 issued to J & F 
Enterprises Ltd., 210 Abbott Street, operators of Dominion Hotel 
Public House, and the matter be reviewed in three months time. 

- CARRIED 

(Alderman Massey and Rankin voted against the motion) 

MOVED by Aid, Rankin, in amendment, 

THAT City of Vancouver 1973 Public House license No, 15304 
issued to J & F Enterprises Ltd., 210 Abbott Street, operators 
of Dominion Hotel Public House, be suspended for fourteen days, 
effective December 1, 1973, and the matter be reviewed in three 
months time. 

- LOST 

(Aldermen Bowers, Harcourt, Marzari, Pendakur, 
volrich and the Mayor voted against the motion) 

MOVED by Aid. Volrich, 

THAT no action be taken to cancel City of Vancouver 
1973 Public House license No. 10546, issued to Commercial Hotel 
Vancouver Limited, 340 Cambie Street, operators of Commercial 
Hotel Public House, and that a review of the premises be made in 
three months time. 

(not put) 


MOVED by Aid. Rankin, 

THAT City of Vancouver 1973 Public House license No. 10546, 
issued to Commercial Hotel Vancouver Limited, 340 Cambie Street, 
operators of Commercial Hotel Public House, b() suspended tor 
fourteen days, cll'ectivc Dccembe\- I, 1973. 

- CARRIED 

(Aldermen Harcourt, Pendakur and Volricli voted 
against the motion) 


cont 'd . 
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UNFINISHED BUSINESS (cont'd) 

Control of Beer Parlours and other 
premises in the Downtown Eastside (cont'd) 

MOVED by Aid, Pendakur, 

THAT City of Vancouver 1973 Public House License No, 19440 
issued to The New Dodson Hotel Co, Limited, 25 East Hastings 
Street, operators of The New Dodson Hotel Public House, be sus- 
pended for fourteen days, effective December 1, 1973, 

- CARRIED UNANIMOUSLY 


MOVED by Aid, Harcourt, 

THAT no further action be taken to cancel City of 
Vancouver 1973 Restaurant license No, 14163 issued to Harscol 
Enterprises Ltd,, 50 East Hastings Street, as operators of Steams 
Hot Dogs, provided the following conditions are adhered to 
forthwith: 


"No entry be permitted into the restaurant after 
12 o'clock midnight and the premises be vacated 
by 12:30 a,m," 

FURTHER THAT the Chief Constable be requested to report back 
to Council, by the 15th January, 1974, on the operation of the 
premises . 

- CARRIED UNANIMOUSLY 

MOVED by Aid, Harcourt, 

THAT City of Vancouver 1973 Public House License No, 21149 
issued to Rainier Hotel Ltd,, 309 Carrall Street, operators of 
Ranier Hotel Public House, be suspended twenty-one days, effective 
December 1, 1973. 

- CARRIED 

(Alderman Marzari voted against the motion) 

MOVED by Aid, Volrich, 

THAT the Liquor Contx'ol Board be advised of the action taken 
this day with respect to Public Houses, 

- CARRIED UNANIMOUSLY 

MOVED by Aid, Rankin, 

THAT the appropriate Civic officials report in three months 
time with regard to the foregoing premises for further review by 
the Council, 

- CARRIED UNANIMOUSLY 

(The Corporation Counsel advised that both he and the License 
Inspector will be investigating and reporting back on a 
suggestion made that there be two classes of restaurant 
licenses which differentiate as to hours of operation) 

(Alderman Hardwick, not being present at tlie hearings on Novombcn* 22, 
was excused from voting on this whole subject of control of boor 
parlours and other premises in the downtown eastside) 


The Council again agreed to vary the agenda to consider the 
following reports. 
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B. BOARD OF ADMINISTRATION 

General Report (November 23 ) 

FINANCE MATTERS (November 23) 

New Computer System (Clause 6 ) 

In considering this clause the Director of Finance advised 
Council that if the Provincial Government did not give the City 
power to implement twice yearly tax billing certain elements of 
the computer system and staff will be reduced. 


MOVED by Aid. Bowers, 

THAT the recommendation of the Board of Administration con- 
tained in this clause be approved, 

- CARRIED 

(Alderman Rankin voted against the motion) 
C . Auto Towing Contract 

The Board of Administration, under date of November 22, 1973 
submitted the following report : 

The Corporation Counsel reports as follows :- 

"The City called for tenders for the Auto Towing Contract on 
31 October, 1973, The term of the contract is three years 
commencing 4 December, 1973 and ending at Midnight, 3 
December, 1976. The time for receiving tenders closed 
on Monday, 19 November, 1973, The only tender received was 
that of Buster's Auto Towing Service Ltd, Buster's presently 
has the contract which expires at Midnight, 3 December, 1973, 

A representative of the Police Department has inspected the 
vehicles, equipment and facilities, including the impounding 
lots required by the City for the contract and found them to 
be satisfactory. The General Accident Assurance Company of 
Canada has consented to provide the $50,000,00 performance 
bond and J.T.O'Bryan & Co. Insurance Brokers have issued a 
certificate of insurance certifying that insurance has been 
arranged for Buster's as follows :- 

General liability - $500,000 (all inclusive) 
Automobile liability - $500,000 (all inclusive) 

all as required by the City, Mr, L. Morley, Business Repre- 
sentative of the General Truck Drivers and Helpers Local 
Union No, 31, advises by letter dated November 16, 1973, that 
Buster's employees are members in good standing of that Union, 


As required. Buster's submitted two tenders. Tenders "A" and 
"B", Tender "A" provides for towing police vehicles and 
private vehicles and Tender "B" provides for towing private 
vehicles only. The City has the option of accepting either 
Tender "A" or Tender "B" . Tender "B" was required to give 
the City Engineer the opportunity to recommend undertaking 
the towing of police vehicles if he considered such an under- 
taking was economical. After examining the tenders, the City 
Engineer advises that it would not be economical for the City 
to undertake the towing of Police vehicles at this time (see 
rates in Part ] below) . 

Following is a tabulation of Buster's Tender "A" and a comparison 
with the 1973 towing cliargcn: 

PART I 

Cheir gos to the City respecting the removal 
of I'd , ice vclVIc"rc "lIiTT"VeTu."cle'j roguirec!' 
for pbl 1 cJe"~pu"rpos'bs 


J tern 


Proposed 

Rates 
1974-1976 

a privately-owned 1974 - ? 9,50 

Police Garage (153 1975 - $10,00 

, the City Garage 1976 - $10,50 

Avenue) or to such 
the City of Van- 


(a) For removal of 
vehicle to the 
Powell Street) 
(250 West 70th 
other place in 
couver as the Chief Constable or 
his duly authorized representative 
may direct from time to time where 
such vehicle is required for inves- 
tigation, evidence, examination or 
other like purposes by the Police 
Department . 


Present 
Rates 
1973 
?¥7D"0 
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BOARD OF ADMINISTRATION, DEPARTMENT fc OTHER REPORTS (cont'd) 


Auto Towing Contract (cont 'd) 


Item 

(a) (Cont'd.) 

(When a private vehicle remains un- 
claimed by the owner, and is sold by 
auction, the Towing Service will 
refund one-half of the towing charge) 

(b) For removal of a Police vehicle to 
the Police Garage, the City Garage 
or a repair shop in the City of 
Vancouver as the Chief Constable or 
his duly authorized representative 
may direct from time to time. 

(c) For removal of a vehicle from out- 
side the limits of the City of 
Vancouver to the Police Garage or 
the City Garage. 


(d) The amount the Towing Service will 
charge for each attendance where the 
Towing Service dispatches a towing 
vehicle to remove a privately-owned 
vehicle to the Police Garage or the 
City Garage, and upon arrival of the 
vehicle of the Towing Service, the 
driver thereof is advised by the 
Police Member that the services of 
the towing vehicle are not required. 

(If said driver is advised that the 
services of his towing vehicle are 
not required prior to his arrival, 
then the Towing Service shall not be 
entitled to any payment.) 


(e) For removal of a vehicle to the 
Police Garage or the City Garage 
where the vehicle is recovered in 
unusual circumstances involving 
extraordinary time and equipment. 

(This fee is payable only if 
approved by the Chief Constable.) 


Proposed 

Rates 
1574-1976 


1974 
1975 
1976 


$5.50 
$6.00 
$6.50 


For each and 
every year of 
the contract: 
$6.50 plus 75<: 
per loaded mile 
travelled beyond 
Municipal 
boundaries . 


1974 
1975 
1976 


$4.75 
$5.00 
$5.25 


1974 
1975 
1976 


- $11.75 
per hour 

- $12.50 
per hour 

- $13.25 
per hour 


- $5.50* 

- $6.00* 

- $6.50* 


(f) For removal of a vehicle to the 1974 
Police Garage or the City Garage 1975 
where such removal cannot be made 1976 
without the use of a dolly or 
motorcycle trailer. 

* In addition to fees in Sections (a) (b) (c) (e) & (g) . 


Item 

(g) For the removal of a vehicle which is 

(i) apparently abandoned, or 

(ii) without proper or valid number 
plates , 

to one of the storage places. 


Proposed 
Rates 
ly 74-1976 


1974 
1975 
1976 


$5.50 
$6.00 
$6.50 


Present 

Rates 

1573 


$5.00 


$6.00 plu 
$3.00 per 

hour 


$4.50 


$11.00 

per 
hour 


$5.00 


Present 
Rates 
19 7 J 


cent 'd . 
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BOARD OF ADMINISTRATION, DEPARTMENT fc OTHER REPORTS (cont'd ) 
Auto Towing Contract (cont'd) 


(h) For the storage of each vehicle 
referred to in paragraph (g) 

(i) for the first three days after 
impoundment per day, or part 
of a day, and 

(ii) for the fourth and each subse- 
quent day, per day, or part 
of a day. 

(No fee shall be payable by the 
City for the removal of an aban- 
doned vehicle under paragraph (g) 
unless the Chief Constable or his 
duly authorized representative is 
satisfied that the vehicle is 
abandoned and the Towing Service 
has been notified to that effect 
before such removal takes place.) 


1974 ) 50C 

1975 )- per 

1976 ) day 


PART II 

Ch arges to the Owner tor the removal 
of his vehicle during rush hours 7;00ain 
to 9:00am and 4; 00pm to 6; 00pm 


Item 

(a) For the removal of a vehicle to one 
of the storage places. 


(b) For attending to remove a vehicle 
but before it is towed away the 
owner or person in charge thereof 
requests that the vehicle be 
delivered to him. 

(c) For the storage of each vehicle 
removed to one of the storage 
places 

(i) for the first three days after 
impoundment, per day, or part 
of a day, and 

(ii) for the fourth and each subse- 
quent day, per day, or part of 
a day. 


Proposed 

Rates 
1974-1976 


1974 
1975 
1976 

1974 
1975 
1976 


$ 9.50 
$10.00 
$10.50 

$ 4.75 
$ 5.00 
$ 5.25 


1974 
1975 
1976 

1974 
1975 
1976 


) 

)- $2.00 
) 

) 

) - $3.00 
) 


Present 

Rates 

1973 


$9.00 


$4.50 


$1.50 


$3.00 


Item 

(d) For removal of a vehicle to one of 
the storage places where the vehicle 
is recovered in unusual circumstances 
involving extraordinary time and 
equipment. 

(This fee is payable only if the 
amount therefor has first been 
approved by the Chief Constable 
otherwise the fee shall be the fee 
specified in Item (a).) 

(e) For the removal of a vehicle to one 
of the storage places where such 
removal cannot be made without the 
use of a dolly or motorcycle 
trailer . 


Proposed 
Rates 
1974-1976 


1974 


1975 


1976 


1974 
1975 
1976 


- $15.75 
per hour 

- $16.50 
per hour 

- $17.25 
per hour 


- $ 5.50* 

- $ 6.00* 

- $ 6.50* 


Present 
Rates 

"nrTy- 


$15.00 
per 
hour 


$5.00 


^In addition to t h e appropria t e fee sliown in Sections (a) & ( d ) 


cont 'd . 
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BOARD OF ADMINISTRATION, DEPARTMENT OTHER REPORTS (cont'd ) 


Auto Towing Contract (cont'd) 


Tender "B" submitted by Buster's offers the same rates as in 
Part II. 

Tender "A" of Buster's Auto Towing Service Ltd. is submitted to 
Council for its consideration and if accepted, then Council is 
requested to authorize the preparation of a contract satisfac- 
tory to the Corporation Counsel and that the same be executed 
by the Mayor and the City Clerk and the Seal of the City 
affixed thereto." 

Your Board RECOMMENDS acceptance of the Buster's Auto 
Towing Service Ltd., Tender "A". 

MOVED by Aid. Bowers, 

THAT the recommendation of the Board of Administration con- 
tained in the foregoing report be approved and a contract be 
prepared satisfactory to the Corporation Counsel and that the 
same be executed by the Mayor and the City Clerk and the Seal 
of the City affixed thereto. 

- CARRIED UNANIMOUSLY 

D. Report of Standing Committee on 
Social Services, November 8, 1973 

The Council considered this report of the Standing Committee 
on Social Services on the subject of Co-ordination of Day Care 
and took the following action: 

MOVED by Aid. Rankin, 

THAT recommendations A to E inclusive contained in the report 
be approved, after inserting the following words in recommendation 
"C" after the word 'request': 

'the Provincial Government Department of Human 
Resources through' 

FURTHER THAT the Standing Committee on Social Services be 
instructed to investigate with the School and Park Boards the 
use of school and park sites for day care centres. 

- CARRIED 

(Aldermen Bowers, Hardwick and Linnell voted against 
the motion insofar as Recommendation "D" is concerned) . 


The Council recessed at approximately 4:00 p.m., and following 
an 'In Camera' meeting in the Mayor's Office, reconvened in open 
session at 5:10 p.m. 

BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd) 

E. Community Recreation Facilities 
Fund Grants 


The Board of Administration, under date of November 23, 1973 
submitted the following report: 

The Director of Finance reports as follows: 

"A letter has been received from the Board of Parks and Public Recreation 
detailing the Community Recreation Facilities Fund grants approved by 
the Provincial Government to date and requests authority to expend the 
$160,000 grant approved for the Lord Byng Pool. 

The Director of Finance has added his comments and recommendations on 
the disposition of the balance of the grants - items 2 to 6 below. 

cont 'd . . . . 


Regular Council, November 27, 1973 10 

BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd ) 

Community Recreation Facilities 
Fund Grants (cont'd) 


Grants Approved 

A. Lord Byng Pool 

B. West End Community Centre and Ice Rink 

C. Temple ton Pool 

D. Britannia Community Centre and Swimming Pool 

E. Champlain Heights Neighbourhood Centre 

F. Jericho Recreation Centre 

Total Grants Approved 


A . Lord Byng Pool - $160,000 
The Park Board requests authority to expend this grant as follows: 

(a) Additional funds required for the 

Vancouver Aquatic Centre (Note 1) $150,000 

(b) To cover an overexpenditure on 

Lord Byng Pool project costs 10,000 

$160,000 

Note_l - Vancouver Aquatic Centre - $2,000,000 was 
approved in the 1971-1975 Five Year Plan 
to construct this Centre. When tenders were 
received costs had increased substantially 
over the original estimates and the Park Board 

(a) reduced the original contract by $135,096, 
as noted in their letter, by deleting and 
substituting certain items, and 

(b) obtained Council approval to transfer $600,000 
from Park Development Capital funds to cover 
the balance of the increased cost. 

The Park Board wish to restore the items deleted from 
the original contract which are now estimated to cost 
$150,000. A detailed listing of these items is 
attached to the Park Board letter. 

This Park Board request is submitted to Council for Consideration. 

B. West End Community Centre and Ice Rink - $654,333 

On July 3, 1973 Council approved the recommendation of the Director 
of Finance that any Provincial grants received on this project be 
used (a) to off-set the deficit of $293,000 resulting from project 
costs being in excess of funds available, (b) to reimburse the 
Parking Site Reserve for the $300,000 which formed part of the 
original financing of this project, and (c) to return the balance 
$61,333 to Unallocated Supplementary Capital Funds. 

C. Templeton Pool - $240,000 

An amount of $480,000 was approved in the 1971-1975 Five Year Plan 
for construction of this pool. On October 2, 1973 Council approved 
a Park Board proposal to build a larger pool with more seating 
capacity at an additional cost of about $240,000 and authorized 
the use of these grant funds for that purpose. 

D. Britannia Community Centre and Swimming Pool - $533,333 

On July 31, 1973 Council approved a report from the Deputy Director 
of Planning which stated that the City's share of the cost of the 
Centre would exceed Five Year Plan funds available by $554,188 and 
it would be necessary for the City to provide Supplementary 
Capital funds to cover this deficit. The report noted that if 
Community Recreation Facilities Fund grants were approved they 
would be utilized as a source of funds . 

cont 'd . . . . 


$ 160,000 
654,333 
240,000 
533,333 
19,738 
25,000 

$1,632.404 
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BOARD OF ADMINISTRATION, DEPARTMENT OTHER REPORTS (cont'd ) 

Community Recreation Facilities 
Fund Grants (cont 'd) 


The Director of Finance recommends that the $533,333 grant be 
returned to Unallocated Supplementary Capital Funds in accordance 
with Council's previous resolution. 

E./F. Champlain Heights - $19.738 and Jericho Centre - $25.000 

Pending development of a City policy on dealing with grant funds 
earned on capital projects, the Director of Finance recommends 
that the grants approved for these projects be returned to the 
Park Board Community Services Centre Capital funds for future 
allocation to other community service and recreation centre projects." 


Your Board submits to Council for 
CONSIDERATION 

The Park Board request to expend the $160,000 Community Recreational 
Facilities Fund grant from the Lord Byng Pool to 

(a) restore items deleted from the original 

Vancouver Aquatic Centre contract $150,000 

(b) to cover the overexpenditure on the 

Lord Byng Pool 10,000 

$160.000 

RECOMMENDATION 

The allocation of the Community Recreational Facilities Fund 
grants approved for other projects as recommended by the 
Director of Finance: 

(a) Britannia Community Centre and Swimming Pool - 
$533,333 to be returned to Unallocated Supplementary 
Capital funds 

(b) Champlain Heights Neighbourhood Centre - $19,738 and 
Jericho Recreation Centre - $25,000, to be returned 
to the Park Board Community Services Centre Capital 
funds . 

MOVED by Aid. Harcourt, 

THAT the Park Board request to expend the $150,000 Community 
Recreational Facilities Fund grant from the Lord Byng Pool to 
restore items deleted from the original Vancouver Aquatic Centre 
contract, be approved, 

- CARRIED 

(Aldermen Bowers, Pendakur and Rankin voted against 
the motion) 

MOVED by Aid. Harcourt, 

THAT the Park Board request to expend the $10,000 Community 
Recreational Facilities Fund grant from the Lord Byng Pool to 
cover the overexpenditure on the Lord Byng Pool, be approved, 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt, 

THAT the recommendation of the Board of Administration con- 
tained in the foregoing report be approved. 


- CARRIED UNANIMOUSLY 


440 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd ) 

F. False Creek Project: 

Engineering Considerations 

The City Engineer submitted the following report under date 
of November 23, 1973: 

"INTRODUCTION 

On November 20, 1973 Council considered and adopted policies for 
the False Creek redevelopment project. Although further study will be carried 
out by the False Creek team and Mr. Sutcliffe before the plan is completely 
finalized for Area 6, certain parts of implementation can be proceeded with 
now. One of the objectives of the project is to begin implementation of Phase I 
of the project (enclave at eastern end of Area 6) in 1974. If this objective 
is to be met it is necessary that engineering services to the proposed develop- 
ment in Area 6 be undertaken immediately. Normally, such service works would 
await finalization of all plans, however, in view of the objective of starting 
implementation in 1974, the Engineering Department has been working on design 
of services and is now ready to proceed with certain of these which are not 
subject to final detailed designs. 

This report sets out those services which can be constructed now to 
provide necessary portions of the sewer and water works systems so that they 
will be ready for hookup when final detailed designs are made available in 
1974. It will not be possible to proceed with construction of street systems 
on this basis, however, until planning is advanced further. Designs have been 
submitted by the Engineering Department to the False Creek Committee for ped- 
estrian overpasses of 6th Avenue to the orientation area and these could be 
constructed if the Committee and Council wish. 

The False Creek Committee has requested evaluation by the Engineering 
Department of a new Cambie Bridge replacement alignment so that planning of 
development, particularly on the north side of False Creek, can proceed. This 
evaluation has been carried out by the Department and a recommendation on that 
matter is contained herein. 

SEWER SYSTEM 

When the current Five Year Plan was prepared, provisions for sewer 
works in that area were based on a form of development quite different from 
that now proposed. Accordingly, insufficient funds exist in the present Five 
Year Capital Program to carry out all necessary sewer works related to the 
False Creek Project. However, about $1,000,000 was provided for the works 
then contemplated and these funds can be used to carry out the initial parts 
of the program now necessary. The first phase of the sewer works include a 
trunk sewer between Heather and Birch Streets north of 6th Avenue. To meet 
the above deadlines these works must begin within the current fiscal year. No 
part of the noted $1,000,000 provision is appropriated in this year's capital 
budget. However, money has been appropriated in Account No. 111-2001 
(Champlain Heights Areas E & F) . It now appears that these works will not be 
proceeding within the current fiscal year so these funds can be reallocated for 
False Creek. The City Engineer, therefore, recommends that $400,000 be trana- 
f erred from Account No. 111-2001 to a new account for initial servicing of 
False Creek redevelopment as outlined above. The Director of Finance concurs 
with this and his further comments are contained below. 

WATER SYSTEM 

To service the proposed development in Areas 6, 7 & 10, a 12-inch 
diameter feed main is required along 7th Avenue from Cypress to Heather Streets 
as a start on the link between the major supply mains on Cambie and Cypress 
Streets. The existing 4-inch and 6-inch mains are inadequate for domestic use 
and fire protection for the proposed development in these areas. 


cent 'd . . . . 
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BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd ) 

False Creek Project: 

Engineering Considerations (cont 'd) 


The main has been designed and can be constructed at this time 
without restricting final detailed design in Areas 6 & 10. Various possible 
routes have been examined and 7th Avenue has been determined to be the most 
economical. The total water servicing costs to permit development of Area 6 
will be in excess of $600,000. If the noted deadlines are to be met it is 
necessary that we begin on a portion of this work, costing $70,000, immediately. 
The City Engineer, therefore, recommends that installation of 2,800 feet of 
12-inch water main be undertaken on 7th Avenue from Cypress to Hemlock Streets 
as the first phase of the works necessary to provide water service for the 
proposed False Creek project. Crews are available to begin work on this phase 
immediately. If another project is undertaken, time will be lost before the 
crews can be brought back. 

Unlike the Sewer Budget, no funds whatsoever were provided for the 
water works system in the current Five Year Plan. The Director of Finance 
recommends that the $70,000 necessary to carry out this first phase of the 
water works be provided from the Special Property Sales Reserve (please see 
his further comments below) . 

STREET SYSTEM 

As noted above, the plans for Area 6 have not progressed sufficiently 
to undertake any street works yet. When these are advanced further, the 
Engineering Department will be reporting on the works necessary to implement 
them, costs thereof and funding. 

The Engineering Department's Streets Division is currently construct- 
ing the waters edge treatment consisting of seawalls, slopes, walkways etc. 
Funds for these have been provided from Federal Government sources and in the 
1973 City Budget. The contract for dredging associated with these works has 
provision for the dredging works necessary for the marinas proposed. If designs 
are finalized on these and funding arranged, it will be possible to carry out 
the marina dredging this Winter. 

COMMENTS OF THE DIRECTOR OF FINANCE 

As reported to Council on November 20 in the report from Mr. Sutcliffe 
and myself regarding the economics of False Creek Development, the financing 
requirements for development expenditures are not established as to timing 
or source of funds and cannot be until the size and timing requirements are 
developed and until I have had a chance to review the sources of funds that may 
be available. 

However, certain expenditures related to servicing Area 6 must be made 
immediately in order to get development underway. 

The Engineering Department is in a position to transfer, temporarily, 
$400,000 for sewer work from their Champlain Heights appropriations. For water 
capital costs of $70,000 needed immediately, I recommend that the source of 
funds be the Special Property Sales Reserve (that is the City's fund for land 
bank acquisition and development) . 

CONNAUGHT (CAMBIE) BRIDGE REPLACEMENT ALIGNMENT 

The following outlines the current status of the existing bridge, the 
timing of a replacement facility, alignment controls and constraints and 
recommends an alignment for planning purposes: 


cont 'd . 
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BOARD OF ADMINISTRATION, DEPARTMENT OTHER REPORTS (cont'd ) 

False Creek Project: 

Engineering Considerations (cont'd) 

Existing Bridge and Timing of a Replacement 

The existing structure is structurally in good condition and with 
normal maintenance has a serviceable life of many years. Replacement of the 
bridge in the short term future (7-15 years) would be based on planning consi- 
derations related to the False Creek redevelopment and/or on the provision of 
a new structure incorporating a rapid transit link. At the present time the 
False Creek redevelopment planning, in particular, considerations of a college 
campus on the north side of False Creek, provides an opportunity for the City 
to reserve a corridor for the replacement facility which will be a planning 

input for the detailed design of the False Creek redevelopment. 

Proposed Replacement Facility 

This report and the studies to date, do not attempt to finalize the 
question of a bridge or tunnel. The alignment width is based on the pro- 
vision of four lanes for automobiles plus a two-lane corridor for rapid transit 
as well as sidewalk provisions. The alignment width required is 100 feet for 
either a tunnel or a bridge, however, a new bridge could be constructed 25 feet 
away from the existing structure while 100 feet separation is necessary for a 
tunnel . 

Vertical Controls 

The elements controlling the height of a bridge or the depth of a 
tunnel are the navigation requirements established by the National Harbours 
Board and in the case of a bridge, any railway tracks that must be cleared. 
At this point in time, optimistic assumptions have been made that minimum 
clearances of about 30 feet would be permitted and that certain tracks would 
be moved. Such changes will have to be confirmed in the future as the rede- 
velopment of False Creek takes place. 

Alignment Location 

One of the important elements in building a replacement facility will 
be the minimizing of disruption to the use of the existing bridge during the 
construction period. 

Both construction and property requirements favour an alignment to 
the west of the existing bridge. A west side routing would be shorter than 
an alignment to the east and could be built with a minimum of conflict with the 
existing bridge. An east side alignment would have to cross the existing bridge 
resulting in a more difficult construction/temporary traffic detour situation. 

On the south side of the Creek a west side alignment would pass through 
Johnston Terminals. If the Johnstons had not redeveloped , a bridge could "step" 
through the property (similar to the Georgia Viaduct through the B.C. Hydro/CP. 
rail lands). A tunnel would require that the entire corridor be cleared. An 
east side alignment would pass through the City Yards and a number of other 
businesses in this area of the Creek that are not scheduled for redevelopment 
for many years. More property would be required south of 2nd Avenue for an east 
side alignment than a west side alignment. Therefore, total property require- 
ments would be less for a west side alignment. 

On the north side of the Creek, Marathon Realty have expressed no 
preference in relation to the potential college site other than to express 
concern about the streets to which the replacement connects to at the downtown 
end. They prefer a Robson-Smythe couplet arrangement. This is possible with 
either an east or west alignment. 

Summary 

A decision need not be taken at this time about a bridge or a tunnel 
for a Connaught Bridge Replacement. 


c ont 'd . 
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BOARD OF ADMINISTRATION. DEPARTMENT fc OTHER REPORTS (cont'd ) 

False Creek Project: 
Engineering Considerations 

For planning purposes a location should be adopted for the replacement. 
A location west of the existing structure is preferable because of the easier 
construction arrangements, better temporary traffic arrangements and a minimum 
of traffic disruption, and because of lesser property requirements and potentially 
easier corridor acquisition on the south side of False Creek. Accordingly, it 
is recommended that for planning purposes, the alignment of a Connaught Bridge 
Replacement be west of the existing bridge. 


RECOMMENDATIONS 

In order to permit achievement of objectives adopted by Council on 
November 20, 1973, the City Engineer RECOMMENDS : 

1. The City Engineer be authorized to proceed with constouction of a trunk 
sewer north of 6th Avenue, funds to be provided out of existing provisions 
in the Five Year Plan Capital Funds, by transfer of $400,000 from Account 
No. 111-2001 to a new account for servicing of the False Creek Project. 
The Director of Finance concurs with this financing. 

2. The City Engineer be authorized to proceed with construction of a new 
12-inch water main on 7th Avenue from Cypress to Hemlock Streets as the 
first phase of works necessary to service the False Creek project. The 
Director of Finance has recommended that $70,000 for this purpose be 
provided from Special Property Sales Reserve. 

3. For planning purposes, the alignment of a Connaught Bridge Replacement be 
west of the existing bridge." 

MOVED by Aid. Hard wick, 

THAT recommendations 1 and 2 of the City Engineer contained 
in the foregoing report be approved and recommendation No. 3, 
on the subject of the alignment of a Connaught Bridge Replacement 
be deferred for consideration at the next regular meeting of the 
Council . 

- CARRIED UNANIMOUSLY 


The Council recessed at approximately 5:45 p.m. to reconvene in 
open session at 7:30 p.m. 

The Council reconvened at 7:30 p.m., still in Committee of the 
Whole, with the following members present: 

PRESENT: Mayor Phillips 

Aldermen Bowers, Gibson, Harcourt, Hardwick, 
Linnell, Marzari, Massey, Pendakur, 
Rankin and Volrich 

DELEGATIONS, BOARD OF ADMINISTRATION, DEPARTMENTAL AND 
OTHER REPORTS (cont'd) 


G. DEPARTMENTAL REPORT 

Building and Planning Matters (November 23, 1973 ) 

Interim Zoning in Kitsilano Area 

The Council considered report of the Director of Planning 
and Civic Development dated November 23, 1973. 


cont 'd 
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BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd ) 


Interim Zoning in Kitsilano Area (cont'd) 


The Council heard the following delegations: 


West Broadway Citizens 
Committee 


Brief and petition filed requesting 
down zoning of the Kitsilano area 
and halting a condominium project on 
Block 221, and certain other 
proposals 


(F. Hyde) 


Kitsilano Ratepayers 

Association (G.F, Moul) 


Brief filed suggesting the zoning- 
remain as at present 


Kitsilano Senior Citizens 
(Mrs. N. Topple) 


against change in the zoning 


Kitsilano Chamber of 
Commerce and Burrard 
Lions Club (Mr. H. Kidd) 


against rezoning the area 


MOVED by Aid, Harcourt, 

THAT the Director of Planning and Civic Development be 
instructed to apply for rezoning to RM-3A Multiple Dwelling 
District all of the RM-3 zoned lands in Kitsilano area (Burrard 
to Alma, waterfront to 16th Avenue) . 


MOVED by Aid. Hardwick, in amendment, 

THAT the following words be added to the motion of Alderman 
Harcourt : 


"and that in the application, various areas be 
separately and appropriately identified in such a 
way as will facilitate and assist Council in 
reviewing submissions from the public at Public 
Hearings " , 


The motion, as amended and reading as follows, was put and 
CARRIED UNANIMOUSLY: 

"THAT the Director of Planning and Civic Development be 
instructed to apply for rezoning to RM-3A Multiple Dwelling 
District all of the RM-3 zoned lands in Kitsilano area 
(Burrard to Alma, waterfront to 16th Avenue), and that in 
the application, various areas be separately and appropriately 
identified in such a way as will facilitate and assist 
Council in reviewing submissions from the public at Public 
Hearings " , 


MOVED by Aid, Rankin, 

THAT the Board of Administration be asked to report at the 
next regular meeting of Council, the legality and status of a 
Development Permit Application for a development on Third Avenue 
between Larch and Balsam Streets in Block 221, since the original 
application was for Lots 12 to 18 but the present plans appear 
to be for Lots 11 to 17. 


MOVED by Aid. Rankin, 

THAT the Board of Administration be asked to report on the 
question of development permit applications where the applicant 
does not have either an option or own the property involved. 


(amended) 


- CARRIED UNANIMOUSLY 


- CARRIED UNANIMOUSLY 


- CARRIED UNANIMOUSLY 


cont 'd 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd ) 

Interim Zoning in Kitsilano Area (cont'd ) 

MOVED by Aid. Rankin, 

THAT the Council appoint the Chairman of the Standing 
Committee on Housing to negotiate a land swap with the developers 
of the senior citizens' highrise building at 2229 Maple Street 
to permit the construction of a suitable project for senior 
citizens on City lots at 70th Avenue and Marine Drive. 

- LOST 

(Aldermen Bowers, Gibson, Hardwick, Linnell, 
Pendakur, Volrich and the Mayor voted against 
the Motion) 

COMMUNICATIONS OR PETITIONS 

1. Conference on Nutrition 
January 21-26, 1974 

MOVED by Aid. Bowers, 

THAT the request for financial assistance from the Alma 
Mater Society of the University of British Columbia with respect 
to their Conference on Nutrition, be received. 

- CARRIED UNANIMOUSLY 

2 . Downtown Christmas Shoppers ' Bus 

The Council noted a letter from the B. C. Hydro and Power 
Authority, dated November 23, 1973, which is the result of a 
resolution of the Council dated November 20, in respect of 
provision of a Christmas shoppers' bus in the downtown area. 

Alderman Hardwick advised that the Downtown Business Assoc- 
iation had advised him that it was prepared to make a contribution 
of $3,000 towards this shoppers' bus. 

MOVED by Aid. Hardwick, 

THAT the Council approve a downtown Christmas shoppers ' bus 
on a no-fare basis, accept the Downtown Business Association's 
contribution of $3,000, and Alderman Hardwick be instructed to 
endeavour to negotiate suitable cost sharing arrangements with 
the B.C. Hydro and Power. Authority . 

- CARRIED 

(Alderman Pendakur voted against the motion) 

3. Waterfront Leases: Stanley Park 
to Bidwell Street 


The Council noted a letter from the Chairman of the Save 
the Entrance to Stanley Park Committee requesting permission 
to appear before Council as a delegation on the matter of the 
waterfront leases from Stanley Park to Bidwell Street. 

MOVED by Aid. Rankin, 

THAT the delegation be heard and the necessary arrangements 
be left in the hands of the City Clerk. 

- CARRIED UNANIMOUSLY 

4. Delegation Request 

The Council noted a letter from M. Guadagno asking to appear 
as a delegation on December 4th with respect to Council 's decision 
taken on November 20th on the acquisition of 1637 Parker Street. 

MOVED by Aid. Bowers, 

THAT the request for a delegation be granted. 

- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION. DEPARTMENT OTHER REPORTS (cont'd ) 

BOARD OF ADMINISTRATION 

General Report, November 23 (cont'd) 

Works and Utility Matters (Nov. 23) 

The Council considered this report which contains two 
clauses identified as follows: 

CI. IrClosure of the remaining portion of the lane 

East of Burrard Street, North of Pacific Street 
CI. 2:Water Main Installation - 1973 Capital Budget 

MOVED by Aid. Harcourt, 

THAT these two clauses be approved. 

- CARRIED UNANIMOUSLY 

Finance Matters (Nov. 23 ) 

The Council considered this report which contains six clauses 
identified as follows: 

CI. 1: Social Allowance - Christmas Bonus 

CI. 2: Additional Constables - Granville Mall 

CI. 3: Tender Awards 

CI. 4: Advance approval re Park Board Community 

Service Centre Capital Funds 

CI. 5: Purchase of Equipment - City Information Works 

CI. 6: New Computer System 

(Action taken previously on Clause 6 is shown on page 6 of these 
Minutes) 

The following action was taken on Clauses 1 to 5: 

Clause 1: Social Allowance Christmas Bonus 

MOVED by Aid. Rankin, 

THAT the recommendation of the Board of Administration con- 
tained in this clause be approved. 

- CARRIED UNANIMOUSLY 

Clause 2: Additional Constables - Granville Mall 

MOVED by Aid. Bowers, 

THAT the request of the Board of Police Commissioners for 
establishment of eight additional police constable positions 
for policing the Granville Mall area be approved and the source 
of funds for 1973 be determined by the Directpr of Finance. 

(deferred) 

MOVED by Aid. Rankin, 

THAT the matter of establishment of eight additional police 
constable positions be deferred and the Chief Constable be 
requested to appear before the Council to speak to the matter. 

- CARRIED 

(Aldermen Bowers, Massey and the Mayor voted against 
the motion) 

Clause 3: Tender Awards 

MOVED by Aid. Hardwick, 

THAT the information of the Board of Administration contained 
in this clause be received. 


- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd ) 

Finance Matters (November 23) 
continued : 


Clause 4: Advance Approval re Park Board Community 
Service Centre Capital Funds 


MOVED bv Aid, Bowers, 

THAT advance approval be given of $25,000 of Park Board 
Community Services Centre capital funds to carry out the 
indicated lighting and security installations at certain 
community centre complexes, 

- CARRIED UNANIMOUSLY 

Clause 5: Purchase of Equipment: 
City Information Works 


MOVED by Aid, Pendakur, 

THAT the recommendation of the Board of Administration con- 
tained in this clause be approved, 

- CARRIED UNANIMOUSLY 

Personnel Matters (Nov, 23 ) 

Additional Typing and Clerical Assistance 
for the Department of Permits & Licenses 

MOVED by Aid, Bowers, 

THAT the recommendation of the Board of Administration con- 
tained in this report be approved, 

- CARRIED UNANIMOUSLY 

Property Matters (Nov, 23) 

The Council considered this report which contains three 
clauses identified as follows: 

CI, 1: Acquisition for Park Site #10 

404 East 7th Avenue 
CI, 2: Amendments to Leases - Kent Avenue between 

Eraser and Chester Streets and Kent Avenue 

between Chester and Ross Streets 
CI, 3: Demolitions 

MOVED by Aid, Hardwick, 

THAT the recommendations of the Board of Administration con- 
tained in Clauses 1 and 2 of this report be approved and the 
information of the Board of Administration contained in clause 3 
be received , 

- CARRIED UNANIMOUSLY 

H. Health and Welfare Departments: 

West District Office Accommodation 

The Board of Administration, under date of November 23, 1973, 
submitted the following report: 

Your Board has now received the following information from 
the Supervisor of Property & Insurance: 

" Address ; 3998 Main Street 

Lot Size ; 68.29' x 108' 

Building Size ; Two floors totalling 7,922 sq,ft. 

The building is of frame construction, finished with 
carpets on both floors and a T-Bar ceiling with 
Acoustic tile. The lighting is adequate for office 
use. 

The owner originally asked a price of $312,000; the 
owner's agent has now agreed to recommend a figure of 
$300,000." 

cont 'd . . . . 
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BOARD OF ADMINISTRATION, DEPARTMENT fc OTHER REPORTS (cont'd ) 

Health and Welfare Department: 

West District Office Accommodation (cont'd) 

Your Board has not been able at this time to review with 
the Department Heads and the Assistant Director, Building 
Construction & Maintenance, the exact allocation of space 
and is therefore unable to give firm estimates covering the 
cost of interior partitioning and furnishings required to 
carry on the proposed operation. 

Previous experience at Grant & Commercial and Robson Street 
indicates that to provide fully partitioned space may cost an 
additional $7.50 per square foot or approximately $60,000.00 
However, if the building is developed, to the greatest extent 
on an open area floor plan with a minimum number of partitioned 
offices provided for private interviews, the cost (based on 
finishing at 10th & Maple) could be approximately $20,000.00. 

Some additional furnishing may be required, but for the 
most part, it seems probable that the employees' operating 
from this location can be supplied with furniture they are 
using at their present location (this building will be used 
to house, with few exceptions, employees who are already on 
staff) . 

REX:0MMENDATIONS 

Your Board recommends: 

1. The purchase of the property now under construction 

at 3998 Main Street be concluded by the Superintendent 
of Property & Insurance for the sum of $300,000. 

2. The agreement to purchase be prepared to the satis- 
faction of Corporation Counsel and that specifications 
and quality of construction be to the satisfaction of 
the Assistant Director, Building Construction & Main- 
tenance. 

3. The funds for the property and interior finishing be 
obtained from the Health & Welfare Capital fund's and 
expenditure be authorized in advance of the 1974 budget. 

4. This building be used as the "West District Office" 
for Health and Welfare Departments in substitution for 
the building proposed in the 1971-75 Capital Estimates 
to be erected at Oakridge. 

5. The Assistant Director, Building Construction & Main- 
tenance, be authorized to employ temporary assistance 
(at a cost not exceeding $2,000 to be charged to the 
Capital Funds account) to complete the interior layout, 
to the greatest extent possible on an open area basis. 

6. The property be considered part of the City's Land Bank 
when acquired and subsequently leased to the respective 
departments. 


MOVED by Aid. Rankin, 

THAT the recommendations of the Board of Administration 
contained in the foregoing report be approved. 


- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION, DEPARTMENT fc OTHER REPORTS (cont'd) 

I.. Report of Standing Committees on 
Civic and Community Development 
dated November 1, 1973 

The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Draft West End Plan 
CI. 2: Condominium Study 

CI. 3: Economic Implications of 'Down-Zoning' 
the West End, January 30, 1973 

MOVED by Aid. Hardwick, 

THAT the information of the Committee contained in this 
report be received. 

- CARRIED UNANIMOUSLY 

J.. Report of Standing Committee on 
Social Services, November 15 

MOVED by Aid. Rankin, 

THAT the information of the Committee on the subject of 
Community Resources required in the Orchard Park-Kil larney Area 
contained in this report be received. 

- CARRIED UNANIMOUSLY 

Report of Standing Committee on 

Social Services dated November 15, 1973 

The Council considered this report which contains four 
clauses identified as follows: 

CI. 1: Mental Patients Association: 

Relocation of Drop-in Centre 
CI. 2: S trathcona-Seymour Summer Enrichment Project 
CI. 3: Grant Request - C-TRAC Society School 
CI. 4: Emergency Shelter for Native Young people 

in the Skid Road Area 

The Council took action as follows: 

Clause 1: Mental Patients Association: 
Relocation of Drop-in Centre 


MOVED by Aid. Rankin, 

THAT recommendation 'A ' of the Committee contained in this 
report be received, and recommendation 'B ' be approved. 

- CARRIED UNANIMOUSLY 

Clause 2: Strathcona-Soymour Summer Enrichment Project 

MOVED by Aid. Rankin, 

THAT this matter be referred back to the Committee for 
reconsideration and the City officials examine the possibility 
of cost sharing- under Canada Assistance Plan. 

- CARRIED UNANIMOUSLY 

Clause 3: Grant Request - C-TRAC Society School 
Children Cycle Safety Programme 


MOVED by Aid. Rankin, 

THAT this clause of the Standing Committee report be 
received . 

- CARRIED 

(Alderman Marzari voted against the motion) 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

Report of Standing Committee on Social 
Services, November 15, (cont'd) 

Clause 4: Emergency Shelter for Native Young 
People in the Skid Road Area 

MOVED by Aid. Marzari, 

THAT Council instruct the Supervisor of Property and Insurance 
to prepare and submit to the Committee for information an 
inventory of City-owned houses with four or more bedrooms which 
could be used by community groups for emergency shelter or group 
homes . 

- LOST 

(Aldermen Bowers, Gibson, Hardwick, Massey, 
Rankin, Volrich and the Mayor voted against 
the motion) 

No further action was taken. 


L. Report of Standing Committee on 
Finance and Administration 
November 15, 1973 

MOVED by Aid. Bowers, 

THAT the recommendations of the Committee contained in this 
report on the subject of 911 Emergency Reporting Service, be 
approved . 

- CARRIED UNANIMOUSLY 

M. Report of Standing Committee on 

Community Development, November 15, 1973 

The Council considered this report of the Standing Committee 
which contains four clauses identified as follows: 

CI. 1: Meeting of the Committee with the 

Liquor Control Board 
CI. 2: Illegal Suites Policy 
CI. 3: Sites E and F: Champlain Heights 
CI. 4: Sites C and D: Strathcona 

The Council took action as follows: 

Clause 1: Meeting of the Committee with the 
Liquor Control Board 


MOVED by Aid. Volrich, 

THAT the action taken by the Committee be received for 
information . 

- CARRIED UNANIMOUSLY 

Clause 2: Illegal Suites Policy 

MOVED by Aid, Volrich, 

THAT this clause be received for information as both matters 
had been de.termined at the meeting of Council on November 20th. 

- CARRIED UNANIMOUSLY 

Clause 3: Sites E and F: Champlain Heights 

MOVED by Aid. Volrich, 

THAT the actions taken by the Committee be approved, 

- CARRIED UNANIMOUSLY 


cont 'd . 
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BOARD OF ADMINISTRATION, DEPARTMENT fc OTHER REPORTS (cont'd ) 

Report of Standing Committee on 
Community Development, Nov. 15 (cont'd ) 

Clause 4; Sites C & D; Strathcona 

MOVED by Aid. Volrich, 

THAT the recommendations of the Committee in this clause be 
approved after changing recommendation 5 to read as follows: 

"A Housing Society of 10 members be formed to be comprised 
of 7 members elected from the public sector , with three 
members being appointed by the Council of the City of 
Vancouver upon recommendation of the Standing Committee on 
Community Development; 

The arranging of public meetings and Chairmanship of same 
to be the responsibility of the Director of Planning and 
Civic Development". 

- CARRIED UNANIMOUSLY 


N. Report of Standing Committee on 
Waterfront and Environment 
November 15, 1973 

The Council considered this report which contains five 
clauses identified as follows: 


CI . 

1 : 

Dog Control Brochure 

CI . 

2: 

Knight Street Bridge 

CI . 

3 : 

Waterfront Study - Progress Report 

CI . 

4: 

Oil Spills 

CI . 

5: 

Fuel Shortage 


The Council took action as follows: 

Clause 1: Dog Control Brochure 

MOVED by Aid. Pendakur, 

THAT the recommendations of the Committee contained in this 
clause be approved. 

- CARRIED UNANIMOUSLY 

Clauses 2 to 5 inclusive 

MOVED by Aid. Pendakur, 

THAT the information of the Committee contained in clauses 2 
to 5 inclusive of this report be received. 

- CARRIED UNANIMOUSLY 

In considering clause 4 of the report the Mayor reported on 
meetings held with Mayors of the municipalities around Burrard 
Inlet and advised the Federal Government is accepting financial 
responsibility for cleanup operations on oil spills but the muni- 
cipalities would be best equipped to handle the actual cleanup 
operations . 


Alderman Pendakur advised of meetings held between the North 
Eraser Harbour Commissioners, Alderman Linnell and himself on 
matters of mutual concern with respect to public recreation areas 
and their relationship to industry on the Eraser River waterfront. 
A report will be submitted by the Waterfront and Environment 
Standing Committee soon. 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont 'd) 


0. Strata Titles Application: 

New Construction, 2080 Maple Street 

A & V Enterprises Ltd., and M.M. Cabinets Ltd . 


The Director of Planning and Civic Development and the 
Director of Finance submitted the following report under date 
of November 22, 1973: 

"In accordance with the City's current regulations governing the approval of 
Strata Title applications for new buildings, application has been made for 
approval of a Strata Plan for a new apartment building containing 34 dwelling 
units. 

The applicants have submitted a prospectus which provides the following infor- 
mation under the appropriate sections of the regulations: 

N.B. : See Appendix 'A' for site plan. 

Section 1(2) - FINANCING 

(a) True interest on any financing 

(b) Any bon using of financing 

The prospectus refers to the interim financing arrangements of the developers. 
It is unclear as to whether this affects the prospective purchaser, but would 
appear not to. Purchaser's financing is dealt with in the section labelled 
'Financing (b)' on page 2 of the prospectus quoted as follows: 

' Purchaser's Financing 

First Mortgage financing to an aggregate amount of $400,000 has been 
arranged to be made available to qualified purchasers on the following 
basis: 

(1) The interest rate calculated semi-annually not in advance 
shall be 10% per annum. 

(2) Mortgages shall be for a term of 5 years from the date of 
advance, and payments shall be based on a 30-year amortization. 

(3) The maximum amount of a First Mortgage shall be a maximum of 
75% of the lesser of the sale price or projected sale price 
of each Strata Title. 

(4) The minimum First Mortgage acceptable to the Mortgagee shall be 
$10,000. 

(5) The Mortgagee has the right to reject applications for mortgages 
for persons who do not meet normal standards as to credit and 
Income for First Mortgage loans. 

(6) The purchaser must pay at least 10* of the purchase price and 
my provide the balance from a Province of British Columbia 
Second Mortgage if qualified. 

(7) Application for loans must be received by the 30th of April, 1974 
and all requests to complete the loan must be fulfilled by the 
15th of May, 1974. 

(8) Legal costs shall be paid by the Purchaser; a Mortgage application 
fee of $50.00 for each unit shall be paid by the Developers. 

(9) There is no bonusing of financing. 

(10) Purchasers are not required to accept the financing and may make 
their own arrangements or pay cash. 

Secondary Financing 

The Developers have made no arrangements for secondary financing and 
will not carry second mortgages. Secondary financing may be available 
through B.C. Government Second Mortgages, but it is the responsibility 
of the purcliaser to obtain such a Mortgage.' 


cont 'd . 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd ) 


Strata Titles Application: 

New Construction, 2080 Maple St. (cont'd) 


It should be noted from the above quotation from the prospectus that there 
is no bonusing of financing and that purchasers are not required to accept 
the financing arrangements and may make their own arrangements or pay cash. 
Further the prospectus states that the developers have made no arrangements 
for secondary financing and will not carry secondary mortgages. Secondary 
financing may be available through B.C. Government second mortgages, but it 
is the responsibility of the purchaser to obtain such mortgage. 


(c) Details of a management contract and monthly servicing 

The prospectus further states that with repect to a management contract, 
that such contract will be let to Westerham Management Ltd. of Vancouver 
for an annual fee of $2,376.00. The prospectus states in detail the following 
with respect to the Management Contract. 

' Management Contract 

A Management Contract will be let to WESTERHAM MANAGEMENT LTD., 
1055 West Hastings Street, Vancouver, B.C., Telephone 682-8861 
at $2,376.00 per annum to administer the day to day servicing needs of 
the buildings, and assist at Strata Council Meetings, and in the 
preparation of budgets and advise the Council. The Developers are 
not related in any way to the Management Company. The Council may 
terminate the contract on 90 days' notice. A copy of the Management 
Contract will be available for inspection at the display suite on the 
premises or at 304 - 1847 West Broadway, Vancouver, B.C. 


Monthly Servicing 

The budget has been designed to provide for the cost of: 
Fuel 

Hydro (for common areas only) 

Scavenging 

Water 

Elevator servicing 

Insurance (excluding coverage on owner's chattels, loss of use, and 
owner's liability.) 

Caretaker 
Management 
Cleaning Equipment 
Cleaning Materials. 

The maintenance of common areas and grounds are included, but 
individual owners are responsible for the cleaning and maintenance 
of their individual suites.' 

(d) Taxes and all other costs 

With respect to taxes and other costs the prospectus states that they have 
estimated the 1974 taxes and have attached such estimates in Schedule A, 
calculated on present estimated values and mill rates, but that the 
developers cannot warrant the accuracy of the estimates. They inform the 
prospective purchaser that each strata lot will be assessed and taxed separately. 
Including the unit entitlement to the common property. With respect to 
other costs, they project operating expenses for the first year of some 
$17,299.00 less income of 5>2,100.00 for a net operating cost of $15,199.00. 
As shown in Schedule A, these monthly services and costs range from $24.57 
per month up to $49.14 per month, depending on the size of the suite. The 
operating costs dealt with in this area, according to the prospectus, are fuel 
and hydro, scavenging and water, elevator servicing, insurance, caretaker, 
equipment, management, cyclical reserves, and sundry. There is no mention of any 
other costs or charges. The prospectus appears to be accompanied by a well 
detailed breakdown of the first year's operating expenses plus cyclical 
allowances, but It Is uncertain as to whether this actually forms part of the 
prospectus or not. 


cont 'd 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

Strata Titles Application: 

New Construction, 2080 Maple St. (Cont'd) 

(e) Shared facilities and common areas 

The prospectus states as follows:- 

' Parking : 48 parking stalls shall be provided: all 

parking is underground. Each 2-bedroom suite 
shall have 2 adjoining parking stalls and each 
1-bedroom suite shall have one parking stall 
as part of the Strata Lot and are owned by the 
individual Strata Title owners. 3 parking stalls 
are part of the common property. 

Caretaker's Suite : one 1-bedroom suite as part of the common 

property (See "Number of Condominium Suites, above). 


Other Common Property : In addition to the usual passageways and service 

areas and grounds, there shall be one sauna bath, 
2 locker or storage areas, and 3 laundry rooms 
(one on each floor). Each laundry room has a 
coin operated washer and drier owned and operated 
by Eng Washing Machines. 


All property of the Strata Plan to be common 
property except 33 Strata Lots, to be owned by 
individual owners. The developer and builder, 
after selling the 33 Strata Lots will own no part.' 

Roof sundeck 


The prospectus does not make reference to a proposed roof sundeck which 
would be located immediately above Strata Lots No. 26 and 27. However, 
the Strata Plans indicate that the roof of the building is common 
property and the sundeck would therefore be a shared facility. 


Section 1(3) - QUALITY OF CONSTRUCTION 

The City Building Inspector advises that he is in receipt of a letter from 
Mr. W. R. Lort, Architect, advising that he is inspecting the project to 
ensure that the building compares favourably with the quality control 
requirements as contained in theC.M.H.C. Canadian Code for Residential 
Cons truction . 


Mr. Lort undertakes also to provide a certificate of compliance when the 
project is completed. This appears to be a reasonable ground for approval 
of the project with reference to section I (3) of the Council policy. 


MOVED by Aid. Harcourt, 

THAT the application of A & V Enterprises Ltd., and 
M.M. Cabinets Ltd., under Strata Titles Act re new apartment 
development at 2080 Maple Street, be approved, subject to 
application of relevant City By-laws . 


- CARRIED UNANIMOUSLY 


MOVED by Aid. Pendakur, in amendment, 

THAT the following words be added to the motion of Alderman 
Harcourt : 

'and subject to adequate play space being provided 
for children, based on 34 units and such apace 
boing dotorminod by Llm Director ol' Planning'. 


- LOST 


(Aldermen Bowers, Gibson, Harcourt, Hardwick, Linnell, 
Massoy, Rankin, and Volrich voted against 
the motion) 

The motion of Alderman Harcourt was put and CARRIED UNANIMOUSLY. 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

P. Lease of Portion of Lot: 

S.W. corner of Main Street and 
Terminal Avenue 


The Council noted a report from the Board of Administration 
dated November 8, 1973 in respect of lease of portion of Lot 33, 
D.L. 2037 and 2064 situated S.W. corner of Main Street and 
Terminal Avenue and that the Imperial Oil Limited wishes to 
appear as a delegation. 

The Council agreed to hear the delegation at the next 
regular meeting of the Council . 

Q. Greater Vancouver Regional District Matters 

Alderman Hardwick advised the Council of the present mill 
rate of .35 levied to the City of Vancouver for Regional park 
purposes and of the attempts in the past to increase this levy 
to . 50 mills . 

MOVED by Aid. Hardwick, 

THAT the Council delegates on the Greater Vancouver Regional 
District be urged to vote to retain the present .35 mills for 
park purposes when this matter is before the Regional District. 

- CARRIED 

(Alderman Gibson voted against the motion) 


MOVED by Aid. Hardwick, 

THAT arrangements be made for a Report Reference to Council 
by the Greater Vancouver Regional District officials with respect 
to Regional Parks acquisition programs. 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Hardwick, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 

MOTIONS 

1, Closure of Remaining Portion of Lane 
East of Burrard, North of Pacific 
Block 110, D.L. 541 


MOVED by Aid. Massey, 
SECONDED by Aid. Rankin, 
THAT WHEREAS 

(a) The City of Vancouver is the owner of all the streets and 
lanes lying within the limits of the City of Vancouver; 

(b) City Council in 1958 closed the portion of the lane in 
Block 110, District Lot 541, Plan 210, as shown on 
Explanatory Plan 5113; 

(c) The owner of all the lots in said Block 110 wishes to 
acquire all the lane in tlie Block; 

(d) The City is prepared to convey the lane to the owner in 
order that it may be subdivided with the abutting lots; 

cont 'd , . . . 
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MOTIONS (cont'd ) 

Closure of remaining portion of lane 

East of Burrard , North of Pacific (cont'd) 

THEREFORE BE IT RESOLVED THAT all the lane lying between a line 
joining the south easterly corner of Lot 19, Block 110, District Lot 
541, Plan 210, and the south westerly corner of Lot 20, said Block 
110, and the southerly limit of the closed lane included in 
Explanatory Plan 5113 be closed, stopped up and conveyed to the 
abutting owner. The same as shown outlined red on plan prepared by 
A. Burhoe, B.C.L.S., dated October 4th, 1973, and marginally 
numbered LF 5237; 

AND BE IT FURTHER RESOLVED THAT the closed lane included in 
Explanatory Plan 5113 be conveyed to the abutting owner; 

AND BE IT FURTHER RESOLVED THAT the closed portions of lane, 
together with all the lots in the said Block 110, be subdivided 
to the satisfaction of the approving officer. 

- CARRIED UNANIMOUSLY 


2. Allocation of Land for Highway Purposes 
4381 Knight Street 

MOVED by Aid. Massey, 
SECONDED by Aid. Rankin, 

THAT WHEREAS the registered owner has conveyed to the City of 
Vancouver, for highway purposes, the following described lands: 

(a) East 7 feet of Lot 24 of Lot 1, Block 18, District 
Lots 391 and 392, Plan 1368 
(4381 Knight Street) ; 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for highway purposes; 

THEREFORE BE IT RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
highway purposes, and declared to form and constitute portions 
of highway. 

- CARRIED UNANIMOUSLY 

3. Notice to Vacate: 

2831 Point Grey Road (Seagate Manor ) 

The following Notice of Motion was submitted at the Council 
meeting on November 20, 1973, by Alderman Volrich and seconded 
this day by Alderman Harcourt: 

MOVED by Aid. Volrich, 
SECONDED by Aid. Harcourt, 

THAT the tenants of the property purchased by the City at 
2831 Point Grey Road, known as "Seagate Manor" be given one year 
extension of time beyond the present notice to vacate which 
requires them to vacate the promises on March 31. 1974. 

- CARRIED 

(Alderman Hardwick voted against the motion) 
The motion was put and CARRIED. 
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ENQUIRIES AND OTHER MATTERS 

Alderman Hardwick - advised there is need for review of 

Goods Movement Problems the use of the B.C. Hydro property 

False Creek Area at the east end of False Creek and 

in this connection had raised, while 
in Ottawa, the question of the goods 
movement industry and the matter of 
rationalizing and consolidating space 
use in this industry. He expressed 
the view that there is strong indi- 
cation the Federal Government will 
provide substantial sums of money 
if the City Council favours the Federal 
Government making such funds available 
in respect of this industry in Van- 
couver and particularly on a pilot 
project basis. 


MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT the Mayor be requested to write an appropriate letter 
to Ottawa on this matter. 

- CARRIED UNANIMOUSLY 


Mayor Phillips - suggested that Council members convey 

Membership to Council any suggestions with respect to changes 

Committees in Committee membership in 1974. 


The Council adjourned at approximately 10:30 p.m 
*** 


The foregoing are Minutes of the Regular Council dated November 
27, 1973, adopted by Council on December 4, 1973. 



Board of Administration, November 23rd, 1973 (WORKS - 1) 


WORKS & UTILITY IIATTERS 


CITY ENGINEER'S REPORT 

RECOMMENDATIONS ; 

1. Closure of the Remaining Portion of the Lane East of 

Burrard Street, North of Pacific Street, Block 110,. D.L. 541 

The City Engineer reports as follows: 

"In 1958, the City entered into an agreement with the owner of 
Lots 1 to 17 and 22 to 38 to convey to the said owner City-owned Lots 20 
and 21 and to close and convey the lane abutting these lots. In return 
the owner was to dedicate to the City a portion of their lands for highway 
purposes. The City did close all the lane in the block save and except the 
south 50 feet thereof because another owner owned Lots 18 and 19. 

In 1959 the City entered into a new agreement with the ovmer of 
Lots 1 to 17 and 22 to 38. This agreement provided that, when all the 
lots were under one ownership, the City would close the balance of the lane 
in the block and the owner would dedicate a greater portion of land for 
highway purposes. The additional dedication is to allow for the future 
Hornby Street ramp to Burrard Bridge. 

All the lots in the block are in the same ownership. In 1970, a 
plan of subdivision was prepared which consolidated the site into one parcel 
and dedicated to the City the lands required for highway. This plan was 
not registered but now the owner of the lands and the City wish to deposit 
the plan in the Land Registry Office. Council have not formally closed the 
south 50 feet of the lane and this is required to allow the subdivision plan 
to be registered. 

I RECOMMEND that the south 50 feet of the lane in Block 110, D.L. 526, 
the same as shown outlined red on plan marginally numbered LF 5237 be closed, 
stopped up and conveyed to the abutting owner. 

I further RECOMMEND that all the lands in the block be subdivided 
the same as shown on plan marginally numbered LD 1197. 

I further RECOMMEND that the said subdivision plan be registered in 
the Land Registry Office." 

Your Board RECOMMENDS that the foregoing be approved. 

2 . Water Main Installation - 1973 Capital Budget 

The City Engineer reports as follows: 

"The owner of a home recently built at the west end of the 1800 
block West 75th Avenue has requested a water service. The home is presently 
being supplied from an adjacent lot on S=W. Marine Drive because 75th Avenue, 
west of Angus Drive is not serviced with a water main. The Planning Depart- 
ment reports that 2 more homes are to be constructed on this Avenue in the 
near future. 

The installation of an 8-lnch water main is required at the follow- 
ing location to provide water service for the new home and future fire pro- 
tection for the block. 

Avenue From To Estimated Cost 

W. 75th Avenue Angus Drive 930' W. of $1A,000 

Angus I Drive 

I RECOMMEND that the installation of the 8-inch water main be approved 
and that $14,000 be appropriated from the 1973 Capital Budget 'Provisions for 
Short Notice Projects - Unallocated', Account No. 128/7902." 

Your Board RECOMMENDS that the foregoing be approved. 
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FINANCE MATTERS 


RE COMMENDAT I ON 


1. Social Allowance - Christmas Bonus 


The Director of Welfare and Rehabilitation reports as follows: 

"TPhe Honourable Norman Levi, Minister of Human Resources, 
has approved a supplementary allowance (Christmas Bonus) 
to persons in receipt of Social Allowance during the month 
of December 1975« 

The amount of the Christmas Bonus is $20.00 for each head 
of a family and $10.00 for each single person. This is 
the same rate as in 1972, and will be shared 83% by the 
Province and 15% by the Municipalities on a per capita 
basis. 

Recommended that payment of this Bonus be approved." 


Your Board RECOMMENDS the foregoing report of the Director of 
Welfare and Rehabilitation be adopted. 


RECOMMENDATION AND CONSIDERATION 

2. Additional Constables - Granville Mall 


The following letter has been received from the Secretary 
of the Board of Police Commissioners: 


"I wish to advise you of the following resolution 
passed by the Board of Police Commissioners a(^ (he 
meeting of November 8th, 1973: 

'The Chief Constable advised that (he Granville Mall 
Commi( (ee had recommended that an additional 8 Con- 
stables be engaged for assignment to the Mall area, 
effec(ive July 1, 1974. He said in order for trained 
men to be available by that date they should be en- 
gaged effective December 1, 1973. He added that the 
niimbej- of additional mon i-equired for police duties 
in (he new Provincial Coui-ts Building sliould also 
commence^ (raining December 1, 1973. 

Moved : 

THAT City Council bo reques(o(l (o consider 
appj'oving an increase in the authorized es ( ablishment 
of (he Force of 8 addi(ional Constables for policing 
Ihe Granville Mall area plus the addidonal Cons(ables 
r(>quir(Ml Cor police (lu(ries in (he nc^w Provincial CouiMs 
Building, eCfecl^ivc^ Decembei' 1, 1973.' 

- Carried." 


If (lie 8 add i (J ona I Cons(rables rcMj u(vs (,(<(] in (lie Boai'd of 
Police Coiimi i ss i oiKM's ' i-esolulion iii'o appi'oved by Council, your 
Boai-d Rl<]COMMi']MI) (,ha(^ (lu- soui-ce of funds Co i- 197) he d ( c i-m i u (mI 
by (,he Dii-ecloi- of Finant^e. 


Youi- Boai'd no(r(> (hal iUr additional Conslables i-<>quii'e(l f'oi- 
police dulies jn (he new Pi'ovincja.l Coui'ls Bui I d i iig was (Jh> snl).j(>('( 
o (' a. molion of Counc; i 1 on Mov(>mbei' 20, 1973. 
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INFORMATION 

3 . Tender Awards 

The Purchasing Agent reports as follows: 

"In accordance with Council policy, contracts for the following supplies 
were awarded by the Board of Administration/Purchasing Agent: 

60 H.P. Motor Graders 
Front End Loaders 
Pneumatic Tools 
Passenger Cars 
Hand Shovels 

Data Processing Continuous Forms 
Lawn Tractors 
De-icing Salt 

Chocolate covered candies for Q. E. Theatre 

Truck Mounted Aerial Ladders 

Police Motorcycles 

Street Lighting Luminaires 

Trucks & Truck Chassis 

Scientific & Laboratory Equipment 

Copies of the details of these tender awards are circulated." 

Your Board submits the foregoing report for Council's information. 


CONSIDERATION 

4 . Advance Approval re Park Board Community 
Service Centre Capital Funds 

The Director of Finance reports as follows: 

"The Board of Parks and Public Recreation has submitted the following 
resolution: 

'RESOLVED: That the Board request City Council to give advance 

approval of $25,000 of the Board's 1974 Five Year Plan 
Community Services Centre funds so we may proceed with 
essential outside lighting and other security 
installations at a number of our community recreation 
complexes to help alleviate vandalism, break-ins, 
burglaries, fires, etc. 

- Carried' 

The capital funds required are available in the Park Board Community 
Service Centre Five Year Plan Funds." 


Your Board submits to Council for Consideration: 

Advance approval of $25,000 of Parks Board Community Services 
Centre capital funds to carry out the indicated lighting and 
security installations at certain community centre complexes. 
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RE COMMENDAT I ON 


5. Purchase of Equipment 

LIP X1172 - City Information Works 


The Director of Social Planning reports: 


"LIP Project X1172 entitled City Information Works ends 
on November 30, 1973. (A new project commencing Decem- 
ber 1st has been approved by Council and we have reason- 
able assurance it will be approved by the Senior Govern- 
ments.) 

The estimated City share of costs to November 30th for 
Project X1172 is $8,500.00, against which the City has 
approved $15,427.00, leaving a balance of approximately 
$6,900.00 to be returned to the City's Revenue Budget. 

The Program required the purchase of certain pieces of 
equipment that will also be used in the new Program. 
There is also one major piece of equipment that should 
be purchased in order to carry out the work quickly and 
in a more efficient way. According to Senior Government 
regulations, equipment that does not form part of the 
finished product and is included in the cost sharing 
would be disposed of and any credit accruing would be 
returned to the Senior Government. 


However, in this Project there are sufficient non- 
equipment expenditures to receive the government sharing 
and sufficient City funds to provide for the equipment 
purchased. This Department would recommend that the 
following pieces of equipment be retained by the City: 


2 Slide Projectors $ 529.11 

1 Dissolve Unit 251.37 

1 Sound Projector 675.67 

1 Screen 67.95 

JCamera 204.07 

] Typewriter 450.00 


$2,178.17 


In addition, the use of a "compositor" is urgently re- 
quired at an estimated cost of $5,800.00 and would recom- 
mend that it be purchased out of the balance of the un- 
expended City share of $6,900.00. 

The composer is required because it will give us speed, 
flexibility and a lower cost in providing graphic materials 
for various Departments and civic needs, such as the recent 
plebiscite brochure and ads, as well as Granville Mall 
information. False Creek Program and many other projects 
currently under consideration. Until now, we have been 
borrowing the use of this equipment from the Indian Voice 
and it is no longer easily available to us as their work 
load has increased. We estimate the savings to be from 
three to six hundred dollars per month on production, 
which would amortize the entire cost by the end of the 
year . 


cont ' d 
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Clause No. 5 (cont'd) 

It is therefore recommended that: 

A. The seven pieces of equipment purchased at a cost of 
$2,178.17 be retained by the City for use in the 
Social Planning Department. 

B. The purchase of the "compositor" be approved at an 
estimated cost of $5,800.00, subject to final approval 
of the LIP project, and the necessary funds be pro- 
vided from the unexpended balance of the City's share 
of LIP Project X1172 - City Information Works." 

Your Board RECOMMENDS approval of the foregoing recommendations of 
the Director of Social Planning. 

6 . New Computer System 

I Your Board has received the following report from the Director of Finance: 

"For approximately the past year the Co-ordinator of Data Processing & 
!>ystems and his staff have been examining the computer requirements of the City with a 
view to assessing our expanded requirements for existing work (as the present computer 
system is overloaded) and our requirements for the future. This review became a full 
!;cale selection process when Council approved twice yearly tax billing, as this 
change not only will produce over $1,500,000 in additional revenue for the City each 
year, it requires a major expansion in the computer system. The additional staff 
costs and computer equipment were earlier estimated to cost approximately $150,000 
per year. The actual costs attributable to the twice yearly tax billing are only a 
Taction of the $150,000 but it is that initial jump to a computer system capable of 
fiandling the twice yearly tax billing that is so difficult to justify unless a major 
cost saving or revenue increase is forthcoming. 

The computer system recommended, and in fact all of the systems examined, 
lake the City to the next level of computer complexity and sophistication of use. 
hs further operating application systems (Accounting, Stores, Engineering, Assessment, 
I'lanning, etc.) are redesigned or designed to take advantage of the greatly increased 
computer capabilities, they will absorb their share of the increased costs. However, 

n the initial instance the justification for spending an additional approximate 
5il50,000 per year has to be on the basis of the additional $1 ,500,000 in revenue that 
vfill be produced. Theoretically, we could do the work with something less but in my 
(ipinion we could not practically do so, and it is my opinion that the level of service 
\o the taxpayers would be unacceptable. 

The Co-ordinator of Data Processing and Systems and his staff have examined 
llhe computer systems available from IBM (our present main suppl ier) ,Honeywel 1 , 
):erox and Univac. Their choice, after very extensive review of equipment (hardware), 
control and assistance computer programs (software), maintenance capability, systems 
engineering assistance, and backup capability, is the Honeywell 6040 System. 

I have personally spent a great deal of time with IBM and Xerox represent- 
atives, after we announced our preliminary preference for Honeywell, for the express 
furpose of assuring that they received an absolutely fair hearing, and to give them 
an opportunity to make whatever critical comments they wished and present their 
positive position. 

It was also my responsibility to evaluate 'supplier stability risk' recognizing 
tjhat both G.E. and R.C.A. removed themselves from the computer business because of 
the immense capital investment requirements and length of time before attaining a 
profit position. 

In evaluating the immensely complex decision elements that enter into a 
cjomputer selection process, it is impossible to make a perfect choice decision, and 
n point of fact, such a decision probably does not exist. The objective has to be 
tlo try to make the decision that has the highest probability of success. We believe 
we have done this. 

cont ' d .... 
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We could take another six months and possibly fine tune the decision a little 
more, possibly resulting in choosing the supplier who is presently the second choice, 
as the difference is relatively slight. Such a delay would cost us $1,500,000, or 
somewhat more than the total capital value of the new computer system, because we 
would not be able to implement the twice yearly tax billing in 1975. As it is, we are 
going to have to push very hard to be ready. 

IBM is of the opinion that we are taking too big a step. They would prefer 
to see us stage our growth to the larger system. This idea has some merit from IBM's 
point of view but we do not consider it to be either necessary or desirable, and it 
would be more costly. IBM's price competitive situation also leads them to suggest 
staged growth. 

The point also arises that, by buying the equipment over a seven year 
period, we also lock ourselves into a situation whereby it is more difficult to take 
advantage of technological change. However, the important question is whether or 
not the equipment we intend to buy can do the work the City needs to do over the 
seven year period, with perhaps modest expansion of the equipment. It is my opinion 
that the City cannot continually change its equipment to take advantage of technolog- 
ical change because it would be too costly and would provide little benefit. Our 
objective is to do the work that has to be done and to obtain the equipment that can 
do that work at a reasonable price. It should be pointed out that the monthly 
payment for purchasing the recommended equipment, over a seven year period, is 
approximately $14,000 per month less than the normal lease price. Also, at the end 
of seven years we own the equipment, which, depending on what the City desires to do 
at that time, could mean a very large saving. 

Taking into account every factor which my staff could reasonably do, 
and after review of the recommendations by myself, and further review of the written 
and verbal submissions from IBM and Xerox Corporation we are recommending that the 
City enter into a contract with Honeywell for the purchase of a 6040 computer system. 
This also happens to be the lowest cost alternative of the four comparative computer 
systems that in our judgment meet the needs of the City. 


Costs 


We expect to be able to return the existing rented equipment to the respect- 
ive suppliers in approximately November of 1974. We will also dispose of our purchased 
IBM equipment and apply the proceeds ^estimated at approximately $60,000) towards the 
one time costs. If the conversion work is delayed we might have to keep the existing 
equipment for an additional short period. 

The detailed cost figures are included in the technical report available 
to members of Council from the City Clerk's Office. 

The least cost to the City on a net present value basis is a purchase 
plan that has lower monthly payments in tho early stages of the contract and a final 
payment on October 31, 1981 of $117,784. 

For comparative purposes monthly equipment costs are shown for December 
of the appropriate years. 


December 
1973 
1974 
1975 
1976/80 
1981 


existing computer system $13,000 

new computer system 19,482 

auxiliary machine deleted 18,970 

changes Nov. 1/76 25,790 

system paid for 3,800 


Monthly Increase 
Over Present 

$ 6,482 
5,970 
lif,790 
9,200 less 


We are also recommending the addition of three progra.nmet s , necessary as 
a result of the greatly increased complexity of the control programs used with the 
new computer, and of the more difficult programming required for jobs such as tax 
billing. The cost of these three positions, in 1973 dollars, and subject to class- 
ification by the Director of Personnel Services, is approximately $38,^^50 per year. 
4e are also recommending that two staff members attend the Honeywell User Group 
neetings, at an annual cost of approximately $2,000. 


cont ' d 
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In summary the total additional annual operating costs, compared to 1973 

costs are 


1974 $52,181 

1975 115,986 

1976 125,250 
1977-80 193,730 

1981 (40,000) (savings depend on the residual 

value of the computer) 

In the period 1977-80 it is recognized that the costs exceed the earlier 
estimate of $150,000 which was reported to Council in the twice yearly tax billing 
report. However, as pointed out earlier in this report, much of these costs will be 
properly absorbed by other functions. 


One time costs of approximately $57,722 are also dealt with in the detail 
recoimiendations. 


Further one time and continuing operating costs are still to be determined 
for the twice yearly tax billing, being the computer terminals in the Tax Office, 
plus the equipment for immediate input of the tax payment data into the computer 
plus possible staff changes. These costs are expected to be reasonable. 


Summary 


The Honeywell 6040 is the computer recommended to satisfy the City's 
computing requirements. In our judgment, the 6040 computer with its expansion 
capability will meet the City's needs for the next seven years, and for this reason 
the machine should be purchased, not leased. 


Recommendations 


It is recommended that: 


A. A Honeywell 6040 Computer System be purchased, with monthly installment payments 
being made over a seven year period, commencing November 1, 1974. The first 
twenty-four payments are $16,083 per mon'th plus $650 provincial sales tax. The 
last sixty monthly payments are $23,583 plus $l,030/mo. provincial sales tax. 
The final payment at the end of the seven years is $117,784 plus $5,889.70 prov- 
incial sales tax. 


The specific equipment to be ordered is: 


Q uantity 


Model 

Description 

CS6044 

Central Processor 

IC6000 

Scratch Pad Memory 

C08030 

Master Console 

GC6000 

Power Sequencer 

MG8030 

Motor Generator 

CRZ301 

Card Reader 

PRT303 

Printer 

PTC308 

Print Train 

URCOOl 

Unit Record Control 

MTC501 

Tape Control 

MTH502 

9 Channel (800/1600 BPI) Tape Drives 

DSS190 

Disc Control and two Disc Drives 

DSU190 

Disc Drives 

DN305 

Communications Controller 

8020 

Operator's Console 


3. Provision be made for a maximum 6% annual increase in maintenance costs. 

The City purchase six programming terminals at an approximate cost of $12,700 plus 
$635 provincial sales tax. 

I). The City purchase seven Honeywell modem bypasses at a cost of $2,322 plus $116 
P.S.T. plus $56 per month maintenance starting March 1, 1974. 

E. The City purchase 14 Honeywell disk packs at an approximate cost of $10,950 plus 
$550 P.S.T. 


cont ' d 
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F. The Technical Specialist and Computer Operations Supervisor each attend training 
courses at the Honeywell Manufacturing Plant in Phoenix, Arizona at an estimated 
total cost of $1,650 plus 10 days' leave with pay for each. 

G. The amount of $24,800 be budgeted for maintenance on the Honeywell 6040 from 
March 1, 1974 to October 31, 1974. 

H. A Honeywell CPZ300 card punch be leased for eighteen months, starting March 1, 
1974 at a monthly cost of $488 plus $24 sales tax. 

I. The City lease a modem communications device from B.C. Tel at a monthly cost of 
$30, starting March 1* 1974. 

J. A Honeywell PRT303, printer, PTC308 print train and DSU190 disc drive be purchased 
and paid for in 84 equal monthly payments of $1,748 plus $88 P.S.T. starting 
December 1 ,1974. 

K. The City contract for weekend maintenance of the Honeywell 6040, at a monthly 
cost of $310, starting November 1, 1974. 

L. The estimated transportation of equipment costs amounting to approximately $4,000 
be approved. 

M. Two new Programmer II positions be created in the Data Processing and Systems 
Division effective January 1, 1974. 

N. One new position, provisionally classified as Technical Specialist pay grade 28, 
be created in the Data Processing and Systems Division effective January 1, 1974, 
and that the Director of Personnel Services be asked to classify the position. 

0. The costs for 1974 be approved in advance of 1974 Budget approval. 

1' . The Mayor and City Clerk be authorized to sign the necessary contracts after they 
have been approved by the Corporation Counsel." 


Your Board recommends approval of the recommendations of the Director of 


Finance. 
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PERSONNEL MATTERS 


RECOMMENDATION 


1. Additional Typing and Clerical Assistance for the 
Department of Permits & Licenses 


The Director of Permits and Licenses reports as follows: 

"During the past year, several studies have been conducted involving 
the supervisory and technical functions of the department. Additional 
staff have been added in these areas to relieve the backlog and increased 
workload. However, no additional typing and intermediate level clerical 
staff have been included in the additional staff to assist in the support 
of the technical staff. 


I now find that we are having difficulty in maintaining a reasonable 
standard of work in the typing and clerical fields due to the increased 
workload, additional technical staff, and because of days lost through 
illness . 


In 1972 and 1973, there was an average of 82% of one clerical employee's 
time lost due to illness. Absenteeism occurred as follows: 


1972 - 266 sick days lost 

1973 - 163 sick days lost - extended to December 31st 

Total - 429 ^ , „^„ 

— r— =214 average days lost or 82%. 


Some of this absenteeism occurred in critical areas where the public 
are served, and the functions are relatively complex such as the three 
Electrical, Gas, Plumbing, Sign and Oil Burner Permit Stations and the 
two Inspection and General Inquiry Stations. Since inexperienced temporary 
help cannot relieve in these specialized areas, regular staff have been 
used whenever possible or the present staff have endeavoured to cover the 
urgent work of the vacant station. As a result, there has been a lowering 
of service to the public. 

In addition, there is frequently a backlog of Electrical, Sign, Plumbing, 
Gas and Oil Burner Permits and additional assistance is not available in 
the department to bring this work up to date. There is presently a 
backlog of Electrical Permits. 

Due to the large number of clerical positions in the department, there 
is a continuing staff turnover; a large amount due to internal staff 
promotion. This, coupled with the attendant delays in filling vacancies, 
creates further problems. 

There is a vacant Clerk Stenographer II position on our establishment. 

This position was not filled as Council approved the use of an I.B.M. 

Mag Card Selectric Typewriter for this department on September 21st, 1971, 

which increased productivity sufficiently in the typing area to cover 

the employees' duties. Although this situation still prevails, I now 

request authority to fill this position at the Clerk Typist II level and 

to use the incumbent as a "Pool" employee to cover illness and work backlog. 

I propose to have the employee trained narticularily for the critical areas 

such as the permit issuing and inquiry stations, so that Illness relief 

will be readily available when required. 

This report has been discussed with the Business Agent, 
V.M.R.E.U., who concurs herein. 


cont ' d 
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The Director of Permits and Licenses therefore recommends that: 

(1) Authorization be given to fill a vacant Clerk Stenographer II 
position at the Clerk Typist II level, subject to reclassi- 
fication of the position by the Director of Personnel 
Services. 

(2) The position be used as a "Pool" employee to cover illness 
and work overload in the department. 

(3) The Director of Personnel Services be authorized to classify 
the position, as outlined in (1) above. 

No additional funds for salary or fringe benefits in 1973 or furniture 
and equipment is required." 


YOUR BOARD RECOMMENDS that the above report of the Director of Permits and 
Licenses be approved. 
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(PROPERTIES 


PROPERTY MATTERS 


RECOMMENDATIONS 

1. Acquisition for Park Site #10 - Moiint Pleasant 
404 East 7th Avenue 


The Supervisor of Property and Insurance reports as follows: 

"404 East 7th Avenue, legally described as North 63.25 
feet of Lot A, West half of Block 104, District Lot 264A, 
knovm as 404 East 7th Avenue, forms part of Park Site 
#10, which is listed under Table I of Park Sites Purchase 
Program 1971-1975 confirmed by City Council on December 
15, 1970. It is noted that this property is one of four 
remaining properties to be acquired in the block bounded 
by Prince Edward Street, 7th Avenue, Guelph Street and 
Sth Avenue. 

These premises comprise a 2-storey frame dwelling, plus 
a full basement with a main floor area of approximately 
1,175 square feet, erected in 19OS on a lot 63.3' x 
79.3', zoned R.M.-3. The dwelling contains 14 rooms, 
(divided into eight rental units), 14 pliombing fixtures, 
has a patent shingle roof, wood siding exterior, a 
concrete foundation and is heated by an automatic gas- 
fired furnace. This dwelling has been renovated and is 
in good condition for age and type. The owners occupy a 
suite and the rest of the units are occupied by tenants 
on a month-to-month basis. 

Following negotiations with the owners, they are 
prepared to sell for the sum of $65,000.00 subject to the 
following conditions :- 

1. The sum of $10,000.00 to be advanced upon 
delivery of a registrable Deed. 

2. Balance of $55,000.00 to be payable on sale 
date which is to remain open to March 31, 
1974, at the latest. 

This settlement price is considered to be realistic, is 
confirmed by independent appraisals, and is endorsed by 
the City Solicitor; also, the Parks Superintendent 
concurs in the purchase of this property. It is proposed 
to demolish the dwelling when vacant. 

RECOMMENDED: That the Supervisor of Property and 
Insurance be authorized to acquire the above property for 
the sum of $65,000.00 on the foregoing basis, chargeable 
to Code #41^9/-." 

Your Board Recommends that the foregoing RECOMMENDATION of the 
Supervisor of Property and Insurance be adopted. 


2 . Amendments to Leases - That portion of Kent Avenue South , 

between Fraser and Chester Streets, also Kent Avenue South , 
between Chester and Ross Streets 


The Supervisor of Property and Insurance reports as follows: 

"The City of Vancouver now lease to Weldwood of Canada 
Sales Limited, all that portion of Kent Avenue South, 
between Fraser and Ross Streets under two separate 
agreements to expire on April 9, 1979, subject to 
ninety days notice of cancellation, if required for 


Cont'd 
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Municipal purposes. Both leases to be used for access 
and parking purposes only. 

To facilitate changes in their operation, Weldwood now 
propose to install two new spur lines to service their 
property with a loading ramp situated on each lease 
portion. In order to do so, they require an amendment 
to the existing leases to allow loading and unloading 
and construction of platforms to facilitate same. The 
City Engineer concurs with the lessee's request for 
the placement of platforms on the lease area and also 
a change in use to allow loading and unloading, 

RECOMMENDED that the subject leases be amended to allow 
for the placement of a loading platform on each area 
and also the change in use to allow loading and 
unloading. The amendments to be in a form satisfactory 
to the Corporation Co-unsel," 

Your Board Recommends that the foregoing RECOMMENDATION of the 
Supervisor of Property and Insurance be adopted. 


INFORMATION 


3 • Demolitions 


The Supervisor of Property & Insurance reports as follows: 

"I have received and opened quotations from various 
contractors for demolition of the structures listed 
below and have awarded the contract to the low bidders 
as noted:- 


Property 

370 & 37S East 7th Ave., 
E, 33' of 2 and E.i of 3, 
Block 41, D,L, 200A 

942 & 950 McLean Drive 
N,-i- of S.i of Lots 10-12, 
Block 25, D,L, 264A and 
E, of Lots 10-12, Block 
25, D,L, 264A 

1175-^5 Woodland Drive, 
C & D of Lots 4-6, Blk, 
40, D,L, 264A 


Project 


Successful 
Bidder 


Park Site John Bulych 
#10 


Britannia Johnston & 

Comm-unity McKinnon 

Services Demolitions 

Centre Ltd, 


Britannia Frank L, 
Community Gormley 
Services 
Centre 


Code No , 
$1,275.00 41 S9/ 


$1,^25.00 5S30/42g 


$1,235.00 5S30/42g 


3S2 East 7th Ave. & 2340 Park Site 
Brunswick St., Lot 4, Blk. #10 
41, D.L. 200A & A of Lots 
7 & S, Blk. 41, D.L. 200A 


Able Demolition $1,620.00 41^9/ 
& Trucking 
Contractors Ltd. 


377 & 379-Sl & 3S5 East Park Site Phil Blackhall $2,115.00 41^9/ 
^th Ave. & 36B East 7th #10 
Ave., Lots 5 & 6, Blk. 41, 
D.L. 200A & 1 amd., Blk. 
41, D.L. 200A 


The above contracts have been confirmed by the Board of Administration 
and are reported to Council for INFORMATION." 

Your Board submits the foregoing report of the Supervisor of Property 
& Insurance to Council for INFORMATION. 

FOR COa;:'.:iL AiJlQU SK ?AQ^{^ 
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BUILDING AND PLANNING fl^TTERS 

RECOmENDATION & 
CONSIDERATION 

1 . Interim Zoning in Kitsilano Area 

The Director of Planning and Civic Development reports as follows: 

"City Council, on October 30, 1973, adopted the following resolution: 

'THAT the representations from the delegation be received 
and the Council reaffirm its previous action to proceed 
with dispatch with the neighbourhood planning process and, 
FURTHER THAT recommendation (a) in the brief respecting 
rezoning to RM-3A, multiple dwelling district, be referred 
to the Director of Planning and Civic Development for ad- 
vice as to whether this proposal is an appropriate "with- 
holding" action. 

CARRIED UNANIMOUSLY" 

Recommendation (a) is: 

'THAT the Council instruct the Director of Planning and Civic 
Development to apply for rezoning of the RM-3 area of 
Kitsilano to RM-3A multiple dwelling district.' 

A. PRESENT ZONE FOR MEDIUM DENSITY MULTIPLE DEVELOPMENT IN KITSILANO AREA 

Approximately 160 acres in the Kitsilano area are presently zoned for medium 
density multiple use. The greater part of this zoning lies north of Broadway 
extending west from approximately Burrard to Vine Street, between Broadway 
and 4th Avenue; and to Larch Street north of 4th Avenue. There is some 
further medium density multiple zoning on both frontages of 4th Avenue between 
Bayswater and Collingwood Streets and on Broadway between Collingwood and 
Dunbar Streets. There is also medium density multiple on both sides of Alma 
Street between 5th and 8th Avenues. Approximately 96 acres of this zoning are 
developed with apartment buildings. 

This zoning is shown on the map, which is circulated for Council's information. 

B. NEED FOR AN INTERIM ZONING 

City Council has instructed the Director of Planning and Civic Development 
to initiate the Neighbourhood Planning Programme in Kitsilano at once. 
Planning Department staff is continuously meeting with community groups to 
discuss the planning process. Reaction has been positive and there appears 
to be a strong desire to participate in the planning of Kitsilano. However, 
concern has been expressed that if additional high-rise buildings occur within 
Kitsilano, then future community options may be closed and the local area 
planning process may be ineffective. 

The Director of Planning concurs that a local area planning programme should 
allow the residents of a community to help determine the future form of their 
environment. High-rise buildings can provide a high quality of housing for 
certain groups of the population. However, high-rise buildings can be particu- 
larly disruptive if the community does not accept them and they become scattered 
throughout the community in a random pattern. The present zoning of Kitsilano 
would allow high-rise apartments to be scattered over a large area. Possible 
future recommendations of the local area plan to reduce the heights in these 
areas would be ineffective and too late if high-rise development occurred 
during the preparation of the plan. Because of this, it is believed desirable 
to place a height limitation on a large part of the Kitsilano apartment area 
until the proper locations for high-rise buildings are determined. 


cont ' d . . . . 
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Clause No. 1 continued 

C. ZONING CHANGES IN 1972 

Following expressions of concern regarding a proposed high-rise apartment 
building on the south side of Cornwall Avenue between Yew and Vine Streets, 
the Director of Planning on February 22, 1972 was instructed by Council to 
report urgently on the possibility of limiting the height of buildings in 
the northern part of Kitsilano. In the limited time available, the most 
practical course was to create a new medium density multiple dwelling district 
schedule to include the uses now permitted in the RM-3 District, but with 
regulations controlling the maximum height to 35' (with possibility of in- 
crease to 40' in certain circumstances). The maximum permitted height in 
the RM-3 District is 120' . 

The area covered by this new zoning was defined having regard to criteria, 
including: 

(1) Desirability of siting high buildings on crests of hills with lower 
buildings on the slopes; • 

(2) Maximum opportunity for views towards the beach, Stanley Park, West 
End, North Shore and Downtown skyline for existing apartments; 

(3) Depth (from north to south) of the area where high-rise apartments 
would be permitted to be generally no greater than two to three 
blocks to preserve view corridors between buildings; 

(4) Concentration of the area where high-rises would be permitted close 
to commercial zoning. 

Approximately 19 blocks were recommended for rezoning to RM-3A. The amending 
By-Law was adopted on June 6, 1972. This was on an interim basis until a 
local planning programme was established. 

D. PLANNING DEPARTMENT SUGGESTION OF AUGUST 24, 1973 

A report of the above date in relation to a development permit application 
for a Senior Citizens' high-rise apartment building at 2229 Maple Street in- 
cluded a suggestion for Council's consideration to provide interim control of 
height of apartment buildings pending completion of a local area plan for 
Kitsilano, by applying RM-3A zoning, to part of the area now zoned RM-3, 
between 4th Avenue and Broadway, Burrard and Vine Streets. This would have 
left in RM-3 zoning the area north of 4th Avenue and the smaller areas on 
4th Avenue, Broadway, and Dunbar Street. This suggestion was not, however, 
dealt with when the report was before Council on September 11, 1973. 

E. APPROPRIATENESS OF RM-3A ZONING AS AN INTERIM CONTROL 

The existing RM-3A District Schedule, which is similar to the other RM Schedules, 
is readily understood and would be an appropriate measure for zoning control 
pending completion of a local area plan. As indicated earlier, this permits 
the typical three-storey apartment building, which is the most common form of 
development in medium density multiple districts. Although it has been suggested 
that the design of many of the three-storey apartments is undistinguished, to 
attempt to refine the RM-3A Schedule to encourage a different form of design 
would only delay the task of reviewing the zoning of the area as part of the 
area plan. 

F. AREA TO BE CONSIDERED FOR RM-3A ZONING 

The limited study which was possible prior to the 1972 zoning change, and 
subsequent review, suggest that one of the principal concerns is the extent 
of the area in which high-rise buildings may be permitted. Smaller areas 
located with regard to the design criteria listed earlier might be generally 
accepted in a community, as opposed to the large areas now zoned. This, how- 
ever, cannot be determined in advance of analysis and discussion through the 
local area planning process. 

At the same time, it may be questioned whether there should be complete 
elimination of any high-rise zoning in Kitsilano during the plan preparation 
process, which is bound to be time-consuming. Such elimination might dis- 
courage some desirable high-rise buildings which could provide a net increase 
in housing units. 
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Clause No. 1 continued 

The recommendation which follows, therefore, would retain part of the present 
RM-3 zoning, north of 4th Avenue, where some high-rise buildings exist, to 
allow some opportunity for this form of development to continue. This area 
covers 8^ blocks and represents approximately 30% of the area of land in 
Kitsilano zoned for medium density multiple dwellings. Approximately 65% 
of this smaller area is developed with apartment buildings. This area is out- 
lined with a heavy black line on the map referred to in Section 1. 

G. RECOMMENDATION 

It is RECOMMENDED that the Director of Planning and Civic Development be in- 
structed to apply for rezoning to RM-3A Multiple Dwelling District all of the 
RM-3 zoned lands in Kitsilano area (Burrard to Alma, waterfront to 16th Avenue) 
except the lands bounded by 4th Avenue, Yew Street, First Avenue, Balsam 
Street, York Avenue and Larch Street," 


DELEGATION APPEARING ; West Broadway Citizens Committee 


FOR COU^Gl Aum SEE PAG5fS).^£3, 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON SOCIAL SERVICES 


A meeting of the Standing Committee of Council on Social 
Services was held on Thursday, November 8, 1973 in the No. 1 
Committee Room, third floor. City Hall at approximately 1:30 p.m. 

PRESENT: Alderman Rankin (Chairman) 

Alderman Hardwick 
Alderman Linnell 
Alderman Marzari 

COMMITTEE CLERK: M. Kinsella 


The Minutes of the meeting of October 25, 1973 were adopted. 

RECOMMENDATION AND INFORMATION 

1 . Co-Ordination of Day Care 

The Committee on October 4, 1973 resolved that day care faci- 
lities within the City of Vancouver be a consideration of the 
Standing Committee on Social Services and that Alderman Marzari 
prepare for the Committee a draft report on day care needs within 
the City of Vancouver . 

Alderman Marzari today submitted to the Committee a report on 
day care in Vancouver. The report, which is attached, deals mainly 
with day care needs for children from 18 months to 5 years of age 
and put forward some of the ways by which advantage can be taken 
of the Provincial Government's policy of offering up to $20,000.00 
for capital costs to parent groups wishing to set up child care 
facilities for children in this age group. The report sets forth 
priority areas for day care based mainly on the number of single 
parent families residing in an area. It also suggests that 
the West End be looked at as a special case because of the lack of 
available city-owned land. Apart from the West End, areas with the 
highest percentage of single parent families are Fairview, Mt . 
Pleasant, Kitsilano, Strathcona, Central Business District and 
Woodland/Grandview . The report concludes with the following recom- 
mendations, which your Committee endorses: 

"1. It is recommended that Council instruct the Property & 

Insurance Department to inventory City-owned property in 
the priority areas as follows: Hastings/Sunrise, 
Kensington, Mount Pleasant, Kitsilano, Sunset, Marpole, 
Fraserview, Strathcona, Woodland/Grandview, Renfrew and 
Dunbar/West Point Grey; 

2. That preference be given to those lots which: 

a) border on park land 

b) are close to bus routes 

c) are double lots (so that more than one centre 

may be placed on one piece of land) 

d) are corner properties (to minimize interference 

with neighbours) ; 
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3. That particular preference be given to these 
parcels of land presently being requested by 
groups in Kitsilano and Mount Pleasant (see 
attached letters) . 

4. That leasing arrangements at a nominal fee of 
$1 a year be negotiated through the Day Care 
Information Centre on a year-to-year basis for 
the use of these lots. " 

The Committee discussed the two specific requests before it 
for land for day care centres . 

A . Mt. Pleasant 

The Mount Pleasant Information Centre Child Care Co-ordinator 
has expressed interest in City-owned land situated on Lots 
9-12, Block 109, D.L. 264A, corner of Windsor and Seventh 
Avenue for use for day care. The Supervisor of Property and 
Insurance advised that this site is currently reserved for 
senior citizen housing. However he stated that he would look 
into the matter with a view to determining whether this land 
could be leased for up to two years for use as day care. 

In addition, the representative of the Mount Pleasant Parent 
Group present at the meeting advised that for some time now 
they have been trying to establish in General Wolfe Elementary 
School a day care centre for kindergarten and grade 1 children. 
They are encountering a problem with Community Care Facilities 
Licensing Board, who are requesting that an area of the school 
yard equivalent to 65 sq.ft. per child be fenced off from the 
rest of the school ground for the use of the centre. Because 
of this requirement, the group has not yet filed an application 
with the Community Care Facilities Licensing Board. Mr. 
MacDonald, representing the C.C.F.L., indicated that this 
matter is presently before the Board in Victoria and he is 
awaiting a decision. Your Committee suggested that the group 
proceed with the filing of their application and offered to 
act as an expeditor if any problems are encountered. 

RESOLVED that the Supervisor of Property & Insurance report 
back to the Committee as quickly as possible on current plans 
for the City-owned lands. Lots 9-12, Block 109, D.L. 264A, 
corner of Windsor and Seventh Avenue, this report to include 
details of any possible fiats on this land, as well as the 
possibility of this land bcinc7 leased for at least a two year 
per j od for use for day care . 

B . Kitsilano 

The Kitsilano Area Child Care Society expressed an interest in 
using the City-owned land situated on Lots 11 - 14, Block 265, 
corner of Maple and Sixth Avenue for a child care centre. The 
Deputy Supervisor of Property & Insurance reported that this 
land is being held by the City for possible use in 1975 for the 
Arbutus-Burrard Connector 


cont ' d . . . . 
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Clause No. 1 (cont'd) 

D. That Council authorize the Standing Committee on Social 
Services to investigate the possibility of the City, in 
co-operation with the Federal-Provincial partnership, 
purchasing land for day care use; 

E. That Council authorize the Standing Committee on Social 
Services to investigate means by which day care facilities 
could be used as part of a bonus system with respect to 
developments in multiple family dwelling areas. 

Mr. Murphy agreed to take back to the senior officials of the 
Day Care Information Centre the suggestion that they enter into 
agreement with the City to lease City-owned land at $1.00 a year and 
allocating this land to the appropriate groups with a decision on 
the ages of the children to be served. He further agreed to append 
to Alderman Marzari's report all applicable day care regulations 
and guidelines in order to provide a comprehensive guide for the 
establishment of day care facilities in the City. 

* NOTE: Re Recommendation A, there being no quorum present when 

this recommendation was passed. Aldermen Rankin and Marzari 
submit this recommendation for the consideration of Council. 


The meeting adjourned at approximately 3:05 p.m. 

FOR COLilKil ACTION SEE PAGE(S) 
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RESOLVED that the Supervisor of Property & Insurance report 
back to the Committee as quickly as possible on current plans 
for the City-owned lands. Lots 11 - 14, Block 265, corner of 
Maple and Sixth Avenue, this report to include details of any 
possible fiats on this land, as well as the possibility of this 
land being leased for at least a two year period for use as day 
care. Further, that the Supervisor of Property & Insurance 
also report on any other suitable City-owned lands in the 
Kitsilano area. 


Alderman Linnell left the meeting at 1:55 p.m. and Alderman Hardwick 
joined the meeting at 2:00 p.m. 


Mr. P. Murphy, Day Care Information Centre, stated that the 
Provincial Government is willing to supply to groups wishing to esta- 
blish day care centres pre-f abricated buildings and staff supervising 
day care centres. It would, however, be necessary for the City and/ 
or the group to provide the land, servicing, etc. In this regard, 
Mr. Murphy mentioned that the Provincial Government has ordered a 
number of pre-f ab units from Chimo Engineering, these units will be 
a standard 33' x 40 ' in size. One of the problems being encountered 
by the Day Care Information Centre is the delay in obtaining the 
necessary permits for using these pre-fabs as day care centres. He 
requested the Committee's assistance in expediting approval of any 
necessary City permits required for day care centres using pre-fabs. 
The representative of the Community Care Facilities Licensing requested 
that plans of the pre-fabs be submitted to them also for information. 

Following further discussion, your Committee 

RE COMMENDS 

* A. That Council instruct the Director of Permits & Licenses 
to contact Chimo Engineering to arrange inspection of the 
portable structures to determine conformity with the 
relevant City of Vancouver By-laws for a report back to 
the Committee as soon as possible on areas of non-compliance 
with said By-laws and possible methods of expediting is- 
suance of the necessary permits to permit early use of 
these portables for day care centres; 

B. That Council instruct the Supervisor of Property and 
Insurance to prepare for the Committee's consideration 
a list of approximately 30 - 40 City-owned sites which 
might be suitable for day care, particularly in those 
priority areas listed in Alderman Marzar ' s report. The 
Supervisor of Property & Insurance to also prepare for 
the Committee's consideration a list of available City- 
owned sites on which there is a fiat, e.g. land being 
held for senior citizen's housing, Arbutus-Burrard 
Connector, etc. which could be used for day care for a 
period of two years or more; 

C. That Council request the Day Care Information Centre and 
the Ad Hoc Committee on Day Care to undertake inspections 
of possible suitable City-owned sites in those areas of 
the City where a community group has not yet been esta- 
blished; 

cont'd 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON SOCIAL SERVICES 


A meeting of the Standing Coimnittee of Council on Social 
Services was held on Thursday, November 15, 1973 in the No. 1 
Committee Room, third floor. City Hall at approximately 10:30 a.m. 

PRESENT: Alderman Rankin (Chairman) 

Aldermen Linnell and Marzari 

ALSO PRESENT : Mr. R. King, Vice-Principal, Killarney 

Secondary School 
Mr. J. Whyte, Counsellor, Killarney 

Secondary School 
Mr. W. Price, Centre Director, Killarney 

Recreation Centre 
S/Sgt. D. Westover, Vancouver Police 

Dept., Youth Prevention Squad 
Sgt. M. Beattie, Vancouver Police Dept., 

Crime Prevention 
Staff Insp. T. Herdman, Vancouver Police 

Department, Patrol Division 
Commissioner M. Brown, Parks Board 
Mr. L. Ryan, Parks Board 

Mr. S. Apfelbaum, Children's Aid Society, 

Community Worker 
Ms. S. Andersen, Resident in Orchard Park 
Mrs. B. Fenwick, Vancouver School Board 

Trustee (Killarney Liaison) 
Ms. C. Teply, B.C. Housing Management 

Commission, Tenant Relations 
Mr. S. Craven, B.C. Housing Management 

Commission, Operations Manager 
Mr. G. Reynolds, B.C. Housing Management 

Commission, Area Manager 
Mrs. F. Huot, Vancouver & District Public 

Housing Tenants Association 
Mr. R, Morris, Vancouver Probation 

Services 

Mrs. M. Epstein, Department of Human 

Resources , 
Mr. D. Butler, Department of Human 

Resources 

COMMITTEE CLERK: M. Kinsella 


INFORMATION 

1. Community Resources Required in the 
Orchard Park-Killarney Area 

This meeting was called to discuss ways and means of dealing 
with the growing problem of vandalism in the Killarney area, and in 
particular, the Orchard Park Public housing project. 


cont ' d 
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The Director of Social Planning submitted a report which formed 
the basis of the discussion. Mr. D. Purdy, Social Planner, spoke to 
the report. He stated that Orchard Park is situated some distance 
from the Killarney Community Centre and, since the Orchard Park 
Activity Hall was heavily damaged by fire, the youth from the 
housing project and the surrounding area do not have any convenient 
recreation facility. Consequently, they loiter in the halls of the 
apartment buildings where walls have been kicked in, windows broken, 
and residents harassed. In addition to the vandalism to family 
homes in the Orchard Park-Killarney area, the Community Centre and 
the Secondary School have both been damaged by vandalism. Cars 
have been heavily damaged while in the parking lot of the Community 
and young people have been involved in battles and threats of violence 
to residents in the area. 

Commissioner May Brown of the Parks Board agreed that the 
facilities offered by the Killarney Community Centre are inadequate. 
One of the problems is that the Ice Rink, Swimming Pool and the 
general recreation facilities are operated as three separate units 
because of the current administrative procedures. However, the 
Parks Board is currently reviewing this and this situation should 
be remedied in the near future. Commissioner Brown stated that one 
of the biggest obstacles to improving the programmes offered at the 
Centre is lack of adequate staff. At present, the Centre is staffed 
by a Director, Assistant Director, Secretary and janitorial staff, 
plus some part-time workers. The Director of the Community Centre 
opined that to provide the programmes needed in the area, one 
additional full-time staff member would be required to work with 
youth, as well as one full-time staff person for the senior citizen's 
programme . 

A representative of the Fraserview-Killarney Area Council stated 
that the Council is currently offering a family night programme. 
This programme is completely unstructured and has been most success- 
ful. It was suggested that the Community Centre staff consider 
offering a similar programme. 

A representative of the B. C. Housing Management Commission 
indicated that the vandalism at Orchard Park is of great concern 
to them. They have, in fact, hired a security service to police 
the apartment buildings in an effort to prevent further vandalism. 
The current budget for security services for all public housing 
projects in Vancouver is $10,000.00 and an amount of $20,000.00 
for this service has been budgetted for 1974. The representative 
stated that the problem at Orchard Park centres around 10 - 20 
youth aged 15 - 18 years of age, half of whom come from the area 
surrounding Orchard Park . 

Mrs. Huot, Vancouver & District Public Housing Tenant's Assoc., 
asked why the B.C.H.M.C. kept the recreation rooms at Orchard Park 
locked with the keys unavailable to the tenants. in response to 
this, the B.C.H.M.C. representative advised that usually recreation 
rooms are only locked at the request of the residents in order to 
prevent vandalism. There was agreement that activities in the 
recreation rooms need to be improved and expanded to include family 
and organized programmes, however, any programmes offered would need 
to be supervised. 

A number of those present at the meeting expressed the view 
that there is a lack of co-ordination of existing agencies in the 
area. There is also a need for a detached worker to motivate 
y ou t h to participate in programmes offered through the community 


cont ' d 
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Centre and other existing agencies. The consensus was that there 

is a great deal of unnecessary time spent meeting with agencies in 

an attempt to co-ordinate agencies . 

In response to questions from the Committee, a representative 
of the Killarney Secondary School advised that they currently have 
an enrolment of approximately 2100. There has been a tremendous 
increase in enrolment this year, especially from the Champlain 
Heights area. There are six student counsellors on staff who counsel 
the 2100 students. Mr. Whyte , Counsellor at the school, suggested 
that it might be better if a counsellor were assigned to a small 
group of youth with specific problems as these youth have need of 
concentrated counselling, preferably on a one-to-one basis. 

Inspector Herdman reported that there are a number of parks in 
the City with serious youth problems. Groups involved are usually 
small in number — 10 to 15. He cited the Cedar Cottage-Kensington 
programme as an excellent example of effective handling of this 
problem . 

Your Committee agreed to treat the report of the Director of 
Social Planning as a draft report at this time and not make any 
specific recommendation on this matter. 

Your Committee discussed the difficulty in achieving citizen 
participation in discussions on these problems . Mrs . Huot suggested 
that the Committee members meet with representatives of the various 
public housing projects in the City, preferably on site. The Chair- 
man requested that Mrs . Huot arrange a series of meetings for the 
Committee at the different projects to provide residents an oppor- 
tunity of discussing their problems with the Committee, and that the 
first meeting be arranged at Orchard Park. 


Alderman Marzari left the meeting at 12:05 p.m. and Alderman Linnell 
left the meeting at 12:15 p.m. 


The meeting adjourned at approximately 12:25 p.m. 

FOR COUNCIL ACTION SEE PAGE(S) 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON SOCIAL SERVICES 


A meeting of the Standing Committee of Council on Social 
Services was held on Thursday, November 15, 1973 in the No. 1 
Committee Room, third floor. City Hall at approximately 1:30 p.m. 

PRESENT: Alderman Rankin (Chairman) 

Aldermen Hardwick, Linnell and Marzari 

COMMITTEE CLERK: M. Kin sella 


RE COMMENDAT ION 

1. Mental Patients Association - 
Relocation of Drop-in Centre 

Representatives of the Mental Patients Association appeared 
before your Committee to request the Committee to 

(a) ask the Department of Permits & Licenses to withhold any 
action which would require them to vacate their present drop-in 
facility at 1982 West 6th Avenue and 

(b) supply them with a list of city-owned property which might be 
available for long term leasing as a drop-in centre in or 
around the Kitsilano area. 

With respect to their first request, a representative of the 
Department of Permits & Licenses stated the main problem with the 
premises is insufficient fire escapes. This is a l^i storey house 
with basement and is used by the Mental Patients Association 
strictly as a drop-in centre, with nobody residing on the premises. 
The Mental Patients Association stated that the main floor is the 
main activity area with the second floor being used as a "quiet 
area" with usually no more than 3-5 people using it at one time. 
The third floor is office space. The representatives stated that 
they are willing to supervise activities on the second floor. 

Following further discussion, your Committee 
RECOMMENDS 

A. That Council instruct the Director of Permits and Licenses 
to delay enforcing the Building By-law until February 1, 
1974 to afford the Mental Patients Association an oppor- 
tunity to locate other suitable premises on the firm 
understanding that the Mental Patients Association will 
not permit anybody to sleep on the premises . 

B. That Council instruct the Supervisor of Property and 
Insurance to supply the Mental Patients Association with 
a list of suitable City-owned properties in the Kitsilano 
area available for long term leasing by them for use as 

a drop-in centre . 
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2 . Strathcona-Seymour Summer Enrichment Project 

Representatives of the Strathcona-Seymour Summer Enrichment 
Project submitted for consideration a request for a grant from the 
City of $15,000, being equivalent to 1/3 of their total budget of 
$45,000 for 1974. Ms. L. Choi and Mr. M. Horne reviewed their 
programme with the Committee . 

This programme, which operates during the summer months, offers 
a one month summer enrichment programme to children residing in the 
area from Main Street to Commercial Drive and the waterfront to 
First Avenue. 1973 was the sixth year of the programme, which has 
been funded to date through O.F.Y. In addition, the Vancouver 
School Board has permitted the use of two schools in the area and 
has supplied some teachers to assist with the programme. The major 
objectives of the programme are to: 

(a) assist new Canadians in their command of English 

(b) introduce new knowledge and experience 

(c) introduce the children to their community and 

city, and what it offers them 

(d) provide a recreational project 

(e) exchange views and share responsibilities. 

This project is the largest of its kind in Vancouver and last year 
had an enrolment of 460 children from grades 4-7. The programme 
has a $2.00 registration fee, but no child is excepted because of 
inability to pay. It was noted that a parent evaluation upon 
completion of this year's programme showed 96% favourable. Employees 
of the programme largely come from the area in which the programme 
is run and are usually grade 10 - 12 or university students. 

The representatives stated that they will be unable to obtain 
O.F.Y. funding for 1974. However, they do hope to receive grants 
from both the Federal and Provincial governments. Also the Vancouver 
School Board has offered to provide 6 teachers and the use of two 
schools or 4 teachers, the use of two schools and about $2,000.00 
if they are unable to obtain funding from other sources. 

The Medical Health Officer referred to the summer student pro- 
gramme which his Department operated this year, with funds supplied 
by the Provincial Health Department. A large number of these 
students employed by the Health Department worked in the Strathcona- 
Seymour area. He was optimistic that the same funding arrangement 
would prevail in 1974 and suggested that some of these students 
be used as workers for the Strathcona-Seymour Summer Enrichment 
Programme . 


RECOMMENDED 


That Council approve a grant of $7,500 to the Strathcona- 
Seymour Summer Enrichment Project based on the following 
split of the 1974 Budget of $45,000.00: 


$15,000 Federal Government 

$15,000 Provincial Government 

$ 7,500 City of Vancouver 

$ 7,500 Vancouver School Board 


Further that, if possible, part or all of the City grant be 
the use of Health Department summer students, with the selec- 
tion of personnel to be made by the programme aidministrators . 
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CONSIDERATION 

3. Grant Request - C-TRAC Society School 
Children Cycle Safety Programme 

Mr. J. Gadsby appeared before your Committee in support of the 
C-TRAC request for a $5,000 grant towards the operation of their 
Children Cycle Safety Programme. This grant request is to enable 
the programme to operate for the period January 1, 1974 to 
June 30, 1974 and would be used as follows: 

Salary of Manager-Coach - 6 mos . @ $700 $ 4,200 

Allowance for secretarial services and 

printing 800 

$ 5,000 

C-TRAC was formed in October, 1972 to promote funds and manage 
the reconstruction of the China Creek Cycle Track on East Broadway. 
The reconstruction programme was financed through LIP, Provincial 
Government and Park Board funds. Most of the design and recon- 
struction management work was provided by volunteers. C-TRAC now 
manages the China Creek Cycle Track on behalf of the Park Board 
and have hired a full-time track manager-coach. Through the 
summer of 1973, the programme was funded through gate receipts 
for cycle races held at the Park and donations from commercial 
organizations. The organization proposed, with the Vancouver 
Safety Council, to start a programme of cycle safety and maintenace 
in the Vancouver schools . 

Representatives of the Police Traffic Division present at the 
meeting stated that the Division currently has three officers who 
conduct a safety education programme, including bicycle safety, 
in the Vancouver schools. In addition, the Police license bicycles 
and also check them for safety at their Oakridge substation. 

Following further discussion, a motion that Council approve 
a grant of $5,000 to C-TRAC with a report back in six months re 
future funding auspices was put and lost. Accordingly, this 
motion is for Council's consideration. 

4 . Emergency Shelter for Native Young 
People in the Skid Road Area 

As the representatives of the B.C. Association of Non Status 
Indians were not present for consideration of this item, it was 
agreed to defer consideration to a later meeting of the Committee 
when these representatives are present. The Chairman instructed 
the Clerk to write to the Chairman, B. C. Association of Non 
Status Indians and advise him of the Committee's action and request 
that he make arrangements to appear on a future agenda on a date 
■when representatives of his Association could be present for 
consideration of this item before the Committee. 

Alderman Marzari suggested that in the interim, pending recon- 
sideration of this item, the Supervisor of Property & Insurance pre- 
pare an inventory of all City-owned houses with four or more bedrooms 
which might be suitable for use as a shelter. While the proposed 
shelter should preferably be located adjacent to the Downtown Eastside 
area, it was suggested that other areas be included in the inventory 
for the information of the Committee. 

cont 'd .... 
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Clause No. 4 (cont'd) 
RECOMMENDED 

That Council instruct the Supervisor of Property & Insurance to 
prepare and submit to the Committee for information an inventory 
of City-owned houses with four or more bedrooms which could be 
used by community groups for emergency shelter or group homes. 

A tie vote resulted. Therefore, in accordance with Procedure 
By-law 66A, the above recommendation is submitted to Council for 
CONSIDERATION. 


The meeting adjourned at approximately 2:40 p.m. 

FOR COU^iCiL ACTION SEE PAGE(S) 


REPORT TO COUNCIL 


STANDING COMMITTEES OF COUNCIL 
ON CIVIC & COMMUNITY DEVELOPMENT 

November 1, 19 7 3 

A joint meeting of the Standing Committees of Council on Civic 
and Community Development was held on Thursday, November 1, 1973, 
at 3:30 p.m. in the No. 1 Committee Room, third floor. City Hall. 

PRESENT: Alderman Hardwick (Chairman) 

Aldermen Bowers, Harcourt, Marzari, 

Pendakur, Rankin and Volrich 

ABSENT : Alderman Massey 

CLERK: M. James 

INF0RI>1ATI0N 

1 . Draft West End Plan 

On August 30, 1973, your Standing Committees on Civic and 
Conmiunity Development met and reviewed the Draft West End Plan. 
At that meeting, the Committees determined to meet again and 
consider in detail the first section of the Draft West End Plan 
which covered the first 18 pages of the report which dealt with 
objectives, assumptions, definitions, land use plan, population 
and housing and commercial facilities. 

The Team members present advised how the 'neighbourhoods' 
had been determined on the basis of data collected from various 
sources in the West End area. The data consists of ages, family 
and non-family units availability, persons per room, family 
heads and households, building types and topography. The Committee 
was advised that the Team also used 'focal points' in determining 
neighbourhoods and found that some neighbourhoods actually had 
sub-neighbourhoods within them. The area of the West End under 
study was divided into eight neighbourhoods and excluding the 
neighbourhood "labelled Coal Harbour, were generally of the following 

(a) neighbourhoods having families as a significant minority - 3 

(b) neighbourhoods predominantly catering to singles - 2 

(c) neighbourhoods catering to retail activities - 2. 

The Team suggested that physical zoning regulations could be 
used to promote the development or continuation of these neighbour- 
hoods and discussed the 7 neighbourhoods with the Committee. 

The three neighbourhoods which the Team suggested were best 
suited for family living were the ones entitled King George, Lord 
Roberts and Nelson Park and noted that these areas contained the 
schools in the West End area or are proposed for the areas. There is 
an opportunity for in-filling in tnese neighbourhoods and the Team 
suggests that future developments be low-rise for families, perhaps 
promoting family accommodation on the first three floors of future 
residential developments. These areas also contain lands with 
potential for redevelopment and this should bo directed toward 
family accommodation. It was noted that of the families in the West 
End, 70% were single parent families and there was 1.5 children per 
family unit. The Team noted that some form of subsidy towards 
housing costs was crucial. 


cont ' d. 
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Draft West End Plan 
(continued) 


The Stanley Park neighbourhood contains approximately 32% 
senior citizens (65 and above) and the Robson International has 
approximately 17%. The Haro Park site which was in the Robson 
International neighbourhood, would increase this percentage as 
a senior citizens development was proposed for this land. During 
the discussion of the Stanley Park neighbourhood, it was suggested 
that that area needed little alteration with perhaps the only 
guidance being the promotion of senior citizen accommodation on 
a rental basis. 

The New Crystal Pool area seemed to provide the greatest 
opportunity for new development as it had the largest area of under- 
developed land and older housing and in discussing this area, the 
Committee agreed that a density of 175 to 200 persons per acre 
was acceptable and noted that high-rise was a reasonable development 
construction here. This area also provided the greatest potential 
for governmental intervention in one manner or another. Urban 
design considerations must be applied in this area because of the 
topography and it was noted that the Department of Planning and 
Civic Development was getting some consultant help in urban design. 

In the Coal Harbour neighbourhood, the Committee suggested that 
residential uses be included and that intervention might be 
necessary to achieve this. Apartment-hotels were also a suggested 
use . 

After further discussion with the Team members on items 
relating to the various aspects of the neighbourhoods, it was 

RESOLVED that the report of the West End Planning Team be received 
and that the Team take note of the various comments made this day 
for the development of a revised report in three parts: assumptions, 
planning and implementation. 

(A map showing the neighbourhoods is attached for 
information) . 

2 . Condominium Study 

At the April 17th, 1973, Council meeting, the West End Planning 
Team was requested to ask C.M.H.C. to initiate a study of the impact 
of condominiums on West End economics . 

Under date of October 30, 1973, the West End Planning Team 
submitted the final report which contained the following conclusions: 

" CONCLUSIONS 

a. If rents could be increased in the order of 30% to ensure approximately 
a 10-12S profit, most developers and managers spoken to felt they could 
resume their interest in the construction and/or management of rental 
umts. 

However, several of those interviewed said that even with an imoroved 
return on rental investments, their companies would not be interested 
in buildinq or managing rental properties. Tenant problems, the general 
'anti-development' political atmosphere and the fear that rent controls 
are a possibility, all discourage involvement in the provision of rental 
accommodation. 

b. There arc additTon<.il problems for the West End developer. Roci'nt down 
zonincj ha^ incr-jvised Iho difficulty of realizing sdtisfditory returns. 
The h-igh turnover rate and the type of tenant in the area arc felt to 
make the West End projects more difficult to manage. Thus, thi; C.M.H.C. 
Study concluded that a restarting of rental development probable in 
other areas is unlikely to take place in the West End." 

After reviewing the report and its conclusions with the West End 
Planning Team, the Committee 

RESOLVED that the report be received for information. 
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3. Economic Implications of 'Down-Zoning' 
The West End, January 30, 1973 

Earlier this year, your joint Committees requested a report 
from the West End Planning Team on the implications of the 'Down- 
Zoning' of the West End's high density residential area. 

Under date of October 30, 1973, the Director of Planning and 
Civic Development submitted, on behalf of the West End Planning 
Team, the requested report which advised of an analysis of land 
values, rents, multiple dwelling unit construction in the West End 
since the 'Down-Zoning'. The report submitted the following as a 
summary : 

"III. SUMMARY 

(a) West End land values have not declined as a result of 'down-zoning' 
in January, 1973. In general, they have continued to appreciate. 

(b) Down-zoning provides no direct economic justification for increase 
in rents of existing dwelling units. However, due to the law of 
supply and demand, down-zoning will contribute to increased rents 
in the long run if sufficient apartment-zoned land is not available 
elsewhere in the City. 

(c) Down-zoning in January, 1973 of the West End may contribute as much 
as a 6% increase in the rental costs of potential new units only . 
However, none have been built. 

(d) The main reasons for the decline in construction of new rental units 
in the West End in apparent order of importance are: 

(1) Increased costs of labour, land, money and construction materials. 

(2) Changes to the Federal Income Tax Act in January, 1972 eliminating 
depreciation allowance as a deduction from taxable income. 

(3) Administrative problems centered around landlord-tenant 
relations. 

(4) Down-zoning of the previous RM-4 zone by approximately one-third. 

(e) The decline in construction of new rental units is a general regional 
trend, not unique to the West End. 

(f) Rental levels in the West End may have to increase by as much as 

30% in order to attract private builders back into the rental housing 
market. 

(g) Existing low vacancy rates suggest increases in rental levels may 
be imminent. 

(h) Over the past two years an increasing number of development permit 
applications for new apartments have been for condominium development; 
including 100% of 1973 applications to date. 

( i) As condominium development can achieve a better rate of return to 
the developer, one can expect a continuation of this trend as an 
alternative to the construction of much needed rental units." 

After discussing the summary, your Committee 

RESOLVED that the report be received for information. 

Prior to adjournment at 5:10 p.m., the Chairman on behalf of 
the joint Committees thanked the Team for the provision of the 
information as scheduled and noted the time pressure to which the 
Team had been subjected. 


FOR COUNCIL ACTION SEE PAGE{S) 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 

NOVEMBER 15, 1973 


A meeting of the Standing Committee of Council on Finance 
and Administration was held in the #1 Committee Room, Third Floor, 
City Hall, on Thursday, November 15, 1973, at 1:30 p.m. 


PRESENT : Alderman Bowers (Chairman) 

Aldermen Harcourt and Volrich 

ABSENT: Alderman Gibson 


COMMITTEE 

CLERK : R. Henry 


i RECOMMENDATION 

1 1. 911 Emergency Reporting Service 


City Council, on August 28, 1973 approved recommendations 
of this Committee concerning the proposed installation of an 
Emergency Reporting Telephone Service to be called 911. At that 
time. Council approved in principle certain points outlined in 
a letter from the British Columbia Telephone Company and Civic 
officials involved were to report back to the Committee giving 
more details of the technicalities and the costs involved. The 
Regional District was also informed of this action being taken 
by the City of Vancouver. 

At this meeting the Committee was joined by representatives 
of the Telephone Company, Police Department, together with the 
Fire Chief and the City Engineer. The representatives of the 
Regional District, who had been invited by the Chairman were not 
present . 

The Telephone Company representatives, by means of audio- 
visual equipment explained the functions of a common emergency 
telephone number and later answered a number of technical questions 
on the installation of such service. Such cities as Red Deer, 
Calgary, Winnipeg, Edmonton, Toronto, and Montreal either have 
an emergency system or it is to be instituted. 

The audio-visual presentation mainly showed that an emergency 
service could produce time saving features. The representatives 
of the Police Department, upon being questioned advised that 80 
percent or more emergency calls would be calls requiring the 
attention of the Police Department. The Fire Chief explained 
how the system would require to be integrated with the present 
fire alarm system. 

When discussing the matter of cooperation with other muni- 
cipalities the Committee was advised that there would be no 
significant savings, if any, if Vancouver waited and proceeded 
in conjunction with the other municipalities. Considerable 
discussion took place with regard to the request to provide coin- 
free operation of pay phones and the telephone officials suggested 
they would examine this, although it certainly wasn't possible, 
within the next 2 years. The Committee also inquired about the 
Company providing for an operator answering all 911 calls on 
exchanges where a 911 centre is not provided. The Company doubted 
if this suggestion could be carried out. 
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The Committee noted a Department report on the subject, 
dated November 14, 1973 as submitted from the City Engineer, 
Chief Constable, and the Fire Chief. The report included de- 
tails on costs and technicalities, some of the problems and 
advantages, and concluded with a number of recommendations. 

In addition, the officials requested that a further recom- 
mendation be added as follows : 

f) that an expenditure of $3,000 per month be allocated 
from the Police Department's operating budget with 
respect to the telephone rental. 


The Committee, after further consideration, amending, 
and adding to the official's recommendations; 

RECOMMENDS : 

"a) THAT the 911 telephone system be initiated in the City 
of Vancouver, preferably by November 1, 1974, to coin- 
cide with the planned new communication centre in the 
Public Safety Building. 


b) THAT the sum of $24,000 be allocated in the 1974 
Supplementary Capital Budget for installing the new tele- 
phone trunks, the construction of an equipment room 

and the expansion of the existing recorder. 

c) THAT Council undertake a publicity campaign in coopera- 
tion with the B. C. Telephone Company to inform the 
citizens in Vancouver and neighbouring municipalities 
about the system. 

d) THAT the Telephone Company be requested to provide for 
operator answer to all 911 calls on all exchanges where 
a 911 centre is not provided. 

e) THAT the Telephone Company be requested to modify all 
pay phones in the City of Vancouver to provide for a 
coin-free operation of pay phones for 911 calls, to be 
effective when the 911 system is put in service or as 
soon thereafter as possible. 

f) THAT an expenditure of $3,000 per month be allocated 
from the Police Department's operating budget with 
respect to the telephone rental. 

g) THAT the neighbouring municipalities through the Greater 
Vancouver Regional District be notified of the action 
taken this date and invite each municipality to make 
similar arrangements concurrently and cooperatively. " 


The Committee adjourned at approximately 3:20 p.m. 


FOR COUNCIL ACTION SEE PAGE(S)//:^,.0„, 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY DEVELOPMENT 


November 1$, 1973 


A meeting of the Standing Committee of Council on Community 
Development was held on November l$th, 1973 » in Committee Room No. 2, 
Third Floor, City Hall, at 3:30 p.m. 


PRESENT : 


Alderman Volrich (Chairman) 
Alderman Rankin 
Alderman Marzari 
Alderman Harcourt 


ALSO 
PRESENT ; 


R. Youngberg, Planning Department 

Carl Brammer, Killarney Champlain Citizens 

for Action 
B. Downs, Consultant 
D. Mann, Consultant 


COMMITTEE 
CLERK ; 


M. Sharkey 


RECOMMENDATION 

1. Meeting of the Committee with the 
Liquor Control Board 

The Chairman of the Liquor Control Board had been in touch with 
Chairman Volrich and offered to meet with the Committee on an informal 
basis for a general discussion on licenses issued by the Liquor Control 
Board in the City of Vancouver. 

The Committee agreed that an informal meeting of this type would 
be beneficial to all concerned. The Committee, 

RECOMMENDS 

THAT the request of the Liquor Control Board 
for an informal meeting with members of the 
Standing Committee of Council on Community 
Development for a general discussion on Liquor 
Control Board licenses in the City of Vancouver 
be accepted. The meeting is tentatively 
scheduled for Friday, November 23rd, 1973, 
the place to be decided. 


2. Illegal Suites Policy 

On June 19th, 1973, the City Council had directed that a Staff 
Committee, comprised of the Director of Permits and Licenses, Director 
of Planning & Civic Development, and the Corporation Counsel, prepare 
a report on Illegal Suites in the City of Vancouver, making suggestions 
and recommendations to be presented to a meeting of the Standing Committe 
on Community Development. The full report of the Director of Permits and 
Licenses be presented to the Standing Committee on Community Development 
on November 8th, 1973. 

Discussion followed regarding the recommendations made to Council 
in the Minutes of November 8th, 1973, regarding Section 4, "Opting Policy 
of the Report for the Director of Permits and Licenses, being: 

"Section 4 of the Staff Committee recommendation adopted 
by the Committee is as follows: 
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That the descretionary authority which the Technical 
Planning Board did have to permit limited conversions 
in the RS-1, RA-1, RS-3 and RS-4 districts be returned 
and that those suites presently being occupied under the 
moratorium be reviewed under this policy; and that this 
proposal be implemented only after obtaining public 
opinion on opting into the proposals." 

On Agreement that a referendum plan would be used to decide the 
opting policy, the Committee, 

RESOLVED ; 

THAT the recommendations made by the Committee 
in respect to Section 4 of the Staff Committee 
recommendations in the report by the Director 
of Permits and Licenses at the meeting of 
November Sth, 1973, "Opting Policy" be deleted, 
to be discussed in detail at a later date. 

The Committee also entered into a discussion on the recommendations 
regarding 1 (a) - RS-1 areas in the report on Illegal Suites and: 

RECOMMENDS 

THAT Item 1 (b) "Age of Building" be deleted 
from the recommendations in the report of 
the Director of Permits and Licenses 


3 . Sites E and Ft Champlain Heights 

Mr. Carl Brammer, Chairman of the Killarney-Champlain Citizens 
for Action group, was present with other members as a delegation to 
present a report with respect to specific recommendations regarding the 
development of Champlain Heights area. 

The brief outlined the recommendations on: 

- evaluation of Terms of Reference for planning 
in Sites E & F 

- Relationship of traffic patterns to housing sites 

- Densities 

- Style and Quality of housing 

- Land lease vs. Land sale for total area E & F 

- Variety in street layout 

- Recommendations regarding engaging consultants 

- Establishment of Planning Committees 

- Terms of Reference re A, B, C, and D 

- Establishment of a Planning Committee for 
a Community Service Centre. 

The Chairman thanked Mr. Brammer and the delegation for their 
presentation and assured them the brief would be considered in the 
report on development for this area. 

Mr. Downs, of the firm of Downs-Archambault , and Mr. Mann of the 
Urban Program Planners, Consultants to the City of Vancouver on 
Champlain Heights, presented a report on organization and procedure for 
development of Areas E & F. 
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The report dealt specifically with a program for formation of 
a Advisory Committee and Consultant Task Force with a Consultant, 
City Resourse Group and laying out an organizational diagram for forma- 
tion suggesting areas from which the membership of this Committee and 
task force may be drawn. 

During discussion of the report, the Director of Planning and 
Civic Development stated that a report could be expected from his 
department within two weeks and that he would be pleased to enter into 
discussions with the consultants regarding his report. 

It is the intention of the Planning Department to formulate a 
plan which would contain Terms of Reference as to how the land will be 
developed, types of housing and environment. It is necessary to receive 
input from many sources. Community Centres, School Boards, Park Boards, 
Medical Officer of Health, Engineering Department, Fire and Traffic, etc. 
It is expected that this process will take approximately 9 months to 
complete. 

The plans will not contain specific terms of reference as to how 
it will be implemented. The City Council would, at some future date, 
offer suggestions as to the expected terms of reference for implementation 

The consultant assured the Committee that by following the 
procedures outlined in his report, a full comprehensive report with 
detailed implementation could be brought back to the Committee in 6 
months. 

The Committee, 
RESOLVED : 

THAT the brief of the Citizens of Killarney^ 
Champlain Heights and the report of the 
consultant, Downs-Archambault , be received 
by this Committee for information and 
referred to the Director of Planning for 
consideration when formulating his report, 
which will be brought to the Standing 
Committee on Community Development in two 
weeks time. 

FURTHER THAT the Director of Planning meet 
with Mr. Brammer, Chairman of the Killarney 
Champlain Citizens for Action group, and 
Mr. Downs and Mr. Mann, consultants, for 
discussion of their brief and report. 


4. Sites C and D: Strathcona 


"At its meeting on September 6, 1973, the Community Development 
Committee passed the following resolution: 

"THAT the Committee approve in principle that Sites C & D 
be used for family and senior citizens' housing, includ- 
ing personal care housing, and 

"THAT the question be referred to the Planning Department 
for a definitive report suggesting guidelines for develop- 
ment, and that the Planning Department consult with the 
Strathcona Rehabilitation Committee in developing the 
guidelines and the report." 

There are two aspects to this request: 

1. the method by whicli the site will bo developed, and 

2. the actual form of development. 
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METHOD OF DEVELOPMENT 


Council has already determined that the development on this site 
will consist of principally family housing with the possibility 
of housing for senior citizens and a personal care home. At a 
public meeting held in Strathcona on June 14th to hear proposals 
for development of this site from interested groups there were 
only two organizations who offered to develop the site for hous- 
ing, the Shon Yee Society and the Strathcona Property Owners' and 
Tenants' Association. Further consideration of this matter was 
given at a meeting of the Community Development Committee on 
September 6th, when the above resolution was passed, and when dis- 
cussion v.'as also held with representatives of the Shon Yee Society 
and SPOTA. 


As a result of this second meeting of the Committee, and as a 
result of discussions by the Strathcona Rehabilitation Coinrai ttee , 
the following proposal is put forward for the development process 
for the site. This process has been developed with the thought 
in mind that the housing development, while not being in any way 
restricted to any particular group of citizens, should be developed 
for people who wish to live in the area and their ambitions, both 
as to character of development and form of tenure, should be of 
prime importance in the development process. 


STEP ONE : HOUSING SO CIETY 

Tlie first step wou.ld be the calling of a public meeting, widely 
advertised and under the chairmanship of a respected individual 
wlio has some knowledge of the area but clearly no direct links to 
the community. This" public meeting would then elect ton individ- 
uals who would constitute tliomsclves into a housing society, and 
obtain registration as a non-profit society. 


This housing society would be charged with the responsibility of 
securing title to the J and with the assistance of start-up funds 
from CMHC, and preparing development plans and proposals for forms 
of tenure to reflect the needs of the people v;ho wish to live on 
the site. SPOTA has already eipproximately 100 requests from 
people who wish to be occupants of new housing in the area. At 
the same time, they would be seeking some organization to run the 
personal care hom.e and, if such an organization can be found, 
developing plans for it. 


The method of forming a Housing Society was discussed by the 
Committee. It was felt that possibility by the method of electing a 
full Society membership at a public meeting, there was the danger of 
over representation by one particular organization or group of peoples. 
This metnod., however, is considered by the Community and Community groups 
to be the best way to form a Housing Society of representatives of the 
people. It is the duty of the Council to make sure a Housing Society 
is a representative group of all people and the method suggested was 
to limit the membership of people drawn from the public sector to 7, 
with the balance of 3 to be Council representatives. There has been no 
criteria established to decide who will live in this area as this will 
be based on need. 


STEP TWO: CITIZENS' ADVISORY COMMITTEE 

To assist the housing society (the ten individuals elected at the 
public meeting) if the housing society felt the need, and if it 
became apparent that there was a demand for such a body in the 
community, a citizens' advisory committee could be established 
and the Strathcona Rehabilitation Committee would be an appropri- 
ate vehicle for co-ordinating and organizing appointments to this 
committee . 
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The housing society is, in any event, going to have to have con- 
sultations with groups in the coiiiraunity and the main purpose of 
this possible citizens' advisory committee would be to co-ordinate 
and facilitate such communication. This group would have no 
direct responsibility other than assisting in communication and 
offering advice. 


STEP THREE: CONSULTANTS 

The housing society \'f±ll need the services of various types of 
consultants and these can be hired with the start-up funds 
obtainable from CMIIC , and are a legitimate part of the cost of 
the project. In addition, the site office staff resources of the 
SRC can be available to a limited extent in the initial phases to 
help the housing society get the show on the road. 


STEP 4 : 

As the project is completed the housing society would turn over 
ownership and control to whatever ownership groups were appropri- 
ate. Tenure could be either by: 

a. condominium ownership, in which case the appropriate body 
would be the Strata Corporation, comprising the occupants 
of the condominiums, or 

b. a co-operative arrangement , in which case the title holdei: 
would be the co-operative society, again composed of the 
shareholders of the co-operative, who would be the occu- 
pants of the units, or 

c. a rental structure, in which case some organization would 
need to be found to retain the title and manage the project. 
This could be the housing society itself, but this need not 
necessarily be the case. 


The personal care home, if one wore constructed, would be turned 
over to the organization which had been found to run it. 


The proposal may sound compJicated and longv/indcd, but the basic 
difference between this proposal and handing over the site to 
an established organization is that the organization to develop 
it needs to be elected by tlio public meeting. The other steps 
are ones which have to follow in any event, whoever develops the 
site . 

Some funds will be necessary to set this process in motion. A 
hall will need to be rented, some advertising costs should be 
incurred, there may be some expenses for the chairman, and there 
will be some costs in setting up and registering the Housing 
Society. The amount should not excc^od $],000 and, ratlicr than 
delay the work by attempting Lo seek a cost-sharing arrangement, 
it is suggested that the City provides these funds. 


FORM OF DEVELOPMENl' 

It is important that the housing society should have a consider- 
able degree of latitude in determining the form of development to 
suit the needs of tJie occupants. There are certain basic develop- 
ment guides which should be common to any development and are 
necessary so that the development will fit into the comniunity. 
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Development on Sites C & D is intended to be mainly for family 
housing. A personal care home would be a desirable addition to 
the neighbourhood and, though the immediate area has a fair number 
of senior citizens' units, the possibility of including a limited 
number in this development is not ruled out. 

Ancillary uses, such as a day care centre and medical facilities 
related to the personal care home (though related to all senior 
citizens resident in the area) are listed as possible uses. 

The detailed conditions of development regulating the composition 
of housing, density, parking, etc. are listed as Appendix A. 

It is RECOMMENDED: 

1. that Council approve the housing society method of develop- 
ment for Sites C & D in Strathcona in accordance with the 
foregoing outline and that an amount of up to $1,000 be 
approved for expenses for the meeting, to be administered by 
the Director of Planning and Civic Development. 

2. that the SRC be requested to give general assistance to the 
housing society and to maintain a watching brief. 


3. that the general conditions of development for Sites C & D 
be as described above. 


that when the housing society is formed, and the types 
of developments have been determined, it negotiates a 
purchase price for the land with the Supervisor of 
Property and Insurance, for report back to Council." 


The Committee discussed Steps 2, 3 and 4, and agreed in principle 
to the Report of the Director of Planning and Civic Development and 

RECOMMENDS 

THAT the recommendations of the Director of 
Planning and Civic Development be accepted. 

FURTHER THAT as recommendation 

5. A Housing Society of 10 members be formed, 
to be comprised of 7 members, elected from 
the public sector, with 3 members being 
named by the Council of the City of 
Vancouver. 

The arranging of public meetings and 
Chairmanship of same, to be the responsibility 
of the Director of Planning and Civic Develop- 
ment . 


The meeting adjourned at approximately 4:50 p.m. 


^ ^ ^ ^ ^ 


FOR COUMCIl ACTION SEE PAQ£{sy..^SQ^ 


49S 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON WATERFRONT & ENVIRONMENT 


November 15, 1973 


A meeting of the Standing Committee of Council on Waterfront 
and Environment was held on November 15th, 1973, in Committee Room 
No. 1, Third Floor, City Hall at 3:30 p.m. 


PRESENT; 


ABSENT : 


Alderman Pendakur (Chairman) 
Alderman Massey 
Alderman Linnell 
Commissioner DuI'Ioulin 

Alderman Marzari (Civic Business) 


ALSO PRESENT ; Roy Lisogar, Vancouver City Planning 

Commission 


COMMITTEE 
CLERK: 


M. James 


Adoption of Minutes 

The minutes of the meeting of October 18th, 1973, were adopted. 


RECOMMENDATION 


1. 


Dog Control Brochure 


"On July 31, 1973, City Council passed the following amended 
recommendation of the Standing Committee of Environment. 

'THAT a Committee, comprising Dr. Bryson, as Chairman, 
with representatives from the B. C. Veterinary Medical 
Association and the B.C. - S.P.C.A., be appointed to 
prepare a brochure, from materials and information 
provided by other Cities for distribution to pet owners 
in the City of Vancouver, and the financial implications 
be reported back to Council.' 

Mr. S. G. N. Presley, Western Federation of Individuals 
and Dog Organizations was later added to the Committee." 

In compliance with this instruction, the Director of Permits and 
Licenses, as Chairman of the Committee, submitted, under date of 
November 13th, 1973, a report which contained the following five 
recommendations : 


1. City Coxmcll endorse the Brochure entitled "YOO, YOOR PET AND 
YOOR COMMUNITT". 

2. Funds in the amount of $7,215.00 be approved from Contingency- 
Reserve to cover the cost of printing and distributing the 
brochure . 

3. The order for the design and production of the brochure be 
placed through the firm Windram & Lim. 

1*. Committee Members, Dr. S. Hoff, B.C. Veterinary Medical 
Association, Mr. S.Q.N. Presley, Western Federation of 
Individuai and Dog Organizations and Mr. R. Hose good, 
S.P.C.A. Vancouver Regional Branch, be thanked far their 
time and effort they gave to the preparation of this 
Brochure . 

$. A copy of this report be circulated to the Cities and 

Municipalities in the Greater Vancouver Regional District. 
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Clause 1 Continued 


Attached to the report was a letter dated November 5th, 1973, 
from the B. C. Veterinary Medical Association and a draft of the 
brochure. 

The draft brochure is on file in the City Clerk's Office. 

It was noted that if Council authorized the production of the 
brochure, it would be sent out with the annual mailings of assessment 
notices and pet licenses and sent out through the Department of Permits 
and Licenses. 

After discussing the item with the Director of Permits and 
Licenses, your Committee, 

RECOMMENDS ; 

1. City Council endorse the Brochure entitled^ 
"YOU, YOUR PET AND YOUR COMMUNITY". 

2. Funds in the amount of $7,215.00, be approved 
from Contingency Reserve to cover the cost of 
printing and distributing the brochure. 

3. The order for the design and production of the 
brochure be placed through the firm, Windran & Lim. 

4. Committee Members, Dr. S. Hoff, B. C. Veterinary 
Medical Association, Mr. S. G. N. Presley, Western 
Federation of Individuals and Dog Organizations and 
Mr. R. Hosegood, S.P.C.A. Vancouver Regional Branch, 
be thanked for their time and effort they gave to 
the preparation of this Brochure. 

5. A copy of this report be circulated to the Cities 
and Municipalities in the Greater Vancouver 
Regional District. 


INFORMATION 


2 . Knight Street Bridge 

The Chairman advised that he had been in contact with the Minister 
of Highways and had been advised that if the problem of public access 
to the land lying under and adjacent to the North End of the Knight 
Street Bridge could be solved, the Department of Highways will make 
provision in their landscaping for such public access as may be designed. 
The Minister advised that his staff would work in co-ordination with the 
Planning Department staff and that the fence, presently around the 
property, would be removed. 

The Committee, with the aid of a map, noted the problem of access 
to the property , and the City Engineer pointed out that some form of 
public access would have to be investigated either under the railroad 
tracks from North Kent or along the South Side of the right-of-way of 
private lands. After further discussion, the Committee, 

RESOLVED ; 

1. THAT the City Engineer approach the Canadian 

Transport Commission on the matter of a crossing 
from North Kent to the land lying over the North 
end of Knight Street Bridge and the City Engineer 
also investigate the costs of a road extension 
of South Kent, for report back to the Committee. 
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2. THAT the Committee consider this matter next, 
jointly with the Standing Committee of Council 
on Coimnunity Development, and the Deputy 
Superintendent of the Board of Parks and Public 
Recreation be present at this meeting, after 
first having discussed the matter with the 
Director of Planning. 

3. THAT at the next meeting, the memorandum, dated 
November 15th, 1973, of the Chairman and 
appropriate maps be submitted. 


3 . Waterfront Study - Progress Report 

The Project Ilanager submitted to the meeting an oral report on 
the progress of the Waterfront Project Study and advised that he had 
submitted to the City Clerk, the master copy of the 300 page inventory, 
recently produced. Ten copies have been produced and distributed to 
date. 

The inventory is in 5 sections dealing with land, population, 
business activity, transportation and goods movement, with the 5 sections 
being general comments by the Project Ilanager. The first 4 were sub- 
mitted by the Project Ilanager as his professional consultants' opinion. 

In making the report, the Project Manager raised the following 

points : 


There is need for better input from the Transit 
Bureau from the Provincial Department of Municipal 
Affairs . 


There is need for a broader "sounding board" 

by an increase in the membership of the Steering 

Committee. 

Specific projects are still only in the concept 
stage. 

The Architectural Institute of British Columbia 
have commented on the matter of the advertised 
proposals re Fisherman's Wharf. 


In discussing the oral report with the Project Manager, it was 
agreed that Alderman Massey would undertake to contact the Architectural 
Institute of British Columbia on the matter of the proposals, and that 
the Project Manager would report back on the matter of the B. C. Sugar 
Refinery Development Permit application. 

The Project Manager submitted to the meeting a mock up of a four 
page public information report on the Waterfront Planning Study which, 
in summary, provided an overview of the study and the inventory submitted 
previously. 

As copies were not available for individual members of the Committee 
prior to the meeting, it was. 


RESOLVED : 


1. THAT the Chairman and Alderman Linnell review the 
Brochure, prior to printing and distribution 

2. THAT the inventory of the Waterfront be received 
and that copies by made available in the Main 
Branch of the Public Library and in the City Clerk's 
Office at City Hall, and that 2 copies be sent to 
the Board of Parks and Public Recreation: All other 
copies to be supplied at cost. 
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Clause 3 Continued 


By general agreement, the Project Manager was requested to 
take the brochure to the Steering Committee, take up with the Minister 
of State for Urban Affairs the matter of the increase in the size of 
the Steering Committee, and discuss with the Assistant City Engineer, 
Traffic and Transportation, the matter of liaison with the Transit 
Bureau. 

The Chairman advised the members of the Committee that Project 
200 was prepared for submission to the Committee the matter of a 
Second Tower in the " Canada Square Complex" . The Committee was 
advised that Project 200 would be making formal submission in approxi- 
mately 2 weeks time. 


4 . Oil Spills 

Under date of November 2nd, the Board of Administration submitted 
to Council meeting of November 6th, 1973, a report entitled, "Protection 
of City Beaches from Oil Spills in the Harbour" . The report recommended 
four actions to produce a beach protection plan. Council, on November 6, 
approved the recommendations as interim meansures and instructed the 
Committee to give further consideration to the problem of oil spills 
by co-ordination and co-operation of neighbouring Muncipalities. 

The Chairman of the Committee advised that the Mayor was to meet 
with the Honourable J. Davies, Minister of Environment and suggested that 
the Committee wait the results of this meeting before taking any action 
on the instructions of Council. 

At this meeting, the City Engineer submitted a report, dated 
November 15th, 1973, outlining 3 items which had occured since the 
action of Council on November 6th, 1973. The Committee, 

RESOLVED: 

To receive the report of the City Engineer as 
a report of progress and take no further action 
pending further information. 


5. Fuel Shortage 

It was brought to the attention of the Committee that the 
Provincial Government had issued instructions to reduce the temperature 
of Provincial buildings. The Committee was advised that City Hall and 
other Civic buildings were also following this practice. The B. C. 
Hydro had advised there was no shortage of electrical energy at this 
time. 

Mention was made of the conversion of City vehicles from liquid 
petroleum fuel to propane and it was noted that the City Engineer was 
to report further on this matter. 


* * The meeting adjourned at 4; 35 p.m. * * 
* * * * * 
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CITY OF VANCOUVER 

SPECIAL COUNCIL MEETING - NOVEMBER 2 9, 1973 

A Special Meeting of the Council of the City of Vancouver was 
held on Thursday, November 29, 1973, in No. 1 Committee Room, City 
Hall, at 7:50 p.m. 

PRESENT: Deputy Mayor Linnell 

Aldermen Bowers, Harcourt, Marzari, Rankin 
and Volrich 

ABSENT: Mayor Phillips (Civic Business) 
Alderman Gibson 
Alderman Hardwick 
Alderman Massey (Civic Business) 
Alderman Pendakur 

CLERK TO THE COUNCIL : M. James 

Local Improvements on the Initiative 
and by Petition 


MOVED by Aid. Volrich, 
SECONDED by Aid. Rankin, 

THAT this Council resolve itself into a Court of Revision for 
the purpose of hearing complaints against the proposed assessments 
or the accuracy of frontage measurements, or any other complaint 
which persons interested may desire to make and which is by law 
cognizable by the Court, Deputy Mayor Linnell in the Chair. 

- CARRIED UNANIMOUSLY 

COURT OF REVISION 

Pavements and Curbs on the Initiative, 
Schedule #422, and 

Pavement and Curbs by Petition, 
Schedule #423 


The Court received from the Assessment Commissioner, Schedules 
#422 listing 138 Local Improvement projects on the Initiative at 
various locations, and Schedule #423 listing 142 Local Improvement 
projects by Petition at various locations. 

It was noted that with respect to Schedule #422, Projects 30, 
45, 69, 74, 103, 127 and 131 had been defeated by sufficiently signed 
petitions against the proposed works. The projects submitted under 
Schedule #423 had been requested by the majority of the assessed 
owners by means of sufficiently signed petitions. 

The Court noted the attached report dated November 29, 1973 
submitted by the Assessment Commissioner relating to adjustments 
to measurements to projects 10, 57 and 61 per Schedule #422. 

MOVED by Aid. Rankin, 
SECONDED by Aid. Harcourt, 

THAT the report of the Assessment Commissioner dated November 29, 
1973, be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Rankin, 
SECONDED by Aid. Harcourt, 

THAT Schedules #422 and #423 submitted by the Assessment 
Commissioner be approved as amended. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Rankin, 

THAT the Court of Revision rise and report. 


- CARRIED UNANIMOUSLY 
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COUNCIL 

MOVED by Aid. Rankin, 
SECONDED by Aid. Volrich, 

THAT the report of the Court of Revision be received. 

- CARRIED UNANIMOUSLY 

Local Improvement Subsequent Procedure 

The Council heard the following delegations speaking to the 
projects as noted: 

Schedule #422 

Pavements and Curbs on the Initiative 
Item #26: 


The Council had before it the letters of October 22, 1973 
from Fletchers Limited, the tenant in occupancy of property affected 
by this local improvement and letter of November 1st from the 
executors of the owner of the property, along with a letter dated 
November 29, 1973, from the Canada Permanent Trust. 

It was noted that these objections were filed too late and 
the letter from Canada Permanent Trust confirmed the late filing. 

The Secretary Comptroller of Fletchers Limited spoke to the 
Council supporting the points raised in the various letters. 

Item #54 


The Council had before it a letter from Canada Oxygen Limited 
dated November 16, 1973, which advised that the company had 
neglected to lodge the objection by the time limit and noted that 
the company opposed the project on the basis of increase in 
taxation and the lack of useful purpose of this improvement on 
Williams Street. 

Item #58 


Mrs. R.J. Copeland of 1395 East 3rd Avenue and Mrs. A. P. Myers 
of 1363 East 3rd Avenue spoke in opposition to the project and 
advised that this particular part of Third Avenue from Clark Drive 
to MacLean Drive was mixed industrial and residential use with 
five residences remaining on the block. The speakers opposed the 
project on the basis of increased taxation for improvement not 
of direct benefit to the residents. 

Schedule #423 

Pavements and Curbs by Petition 
Item #3 

Mr. Wood of 3095 Adanac Street opposed the project as this 
would be a one-block improvement leaving unimproved blocks to the 
East and West. 

Item #13 


Mr. Murphy of 5888 Fleming Street opposed the project on the 
basis of 27-foot width and requested the 36-foot width. 

Item #32 


Mr. B. Meier of 1927 East 4th Avenue opposed the project on the 
basis of 27-foot width and requested the 36-foot width. 


cont 'd 
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Schedule #423 

Pavements and Curbs by Petition (cont'd) 
Item #39 

Mr, Emslie of 3755 West 19th Avenue opposed the project on 
the grounds of increase in taxation as he was on a fixed income 
and would derive no direct benefit personally from the project. 

Item #68 

Mr, Marino of 2162 Franklin Street opposed the project on the 
basis of cost. 

The Council noted the amended report of the Board of Adminis- 
tration dated November 28, 1973, concerning Subsequent Procedure 
recommending that the Initiative Projects in Schedule #422 except 
the defeated items, 30, 45, 69, 74, 103, 127 and 131, be under- 
taken, the Petition Projects in Schedule #423 be undertaken and 
the properties assessable for the previous local improvement on 
Malkin Avenue (Schedule 422 Item 32) be assessed at an estimated 
cost per foot of $6,80 instead of $18,18 per foot as advanced, 

MOVED by Aid, Marzari, 
SECONDED by Aid. Harcourt, 
THAT, 

(a) the 'Initiative' projects in Schedule 422, except 
30, 45, 58, 69, 74, 103, 127 and 131, be undertaken; 

(b) the 'Petition' projects in Schedule 423, except 
item #3, be undertaken and the City Engineer be instructed to 
initiate a pavement and curb local improvement for a larger section 
of Adanac Street; 

(c) the properties assessable for the previous local 
improvement on Malkin Avenue (Schedule 422 Item 32) be assessed 
at an estimated cost per foot of $6.80 instead of $18.18 per foot 
as advanced, 

- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 9:00 p,m, 

*** 


The foregoing are Minutes of the Special Council meeting 
of November 29, 1973, adopted on December 11, 1973, 



CITY CLERK 
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CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 


A meeting of the Council of the City of Vancouver was convened 
Tuesday, December 4, 1973, 'In Camera', in the Architects' offices 
of Arthur Erickson & Associates, 2412 Laurel Street, at approxi- 
mately 1:30 p.m. 

PRESENT ; Mayor Phillips 

Aldermen Bowers, Gibson, Harcourt, Hardwick, 
Linnell, Marzari , Massey, Pendakur 
and Rankin. 

ABSENT: Alderman Volrich 


UNFINISHED BUSINESS 


1. Blocks 51/61/71: Provincial 
Government Development Plans 

This item of business was considered by Council 'In Camera' 
at the request of the Provincial Government. 


The Council recessed at approximately 3:00 p.m. after 
consideration of the foregoing item of business to 
reconvene in the Council Chamber at the City Hall. 


The Council, still in Committee of the Whole, reconvened 
in the Council Chamber at approximately 3:30 p.m., with 
the following personnel present: 

Mayor Phillips 

Aldermen Bowers, Gibson, Harcourt, Hardwick, 
Linnell, Marzari, Massey, Pendakur, 
Rankin and Volrich. 


ACKNOWLE DGEMENT 

The Mayor acknowledged the presence in the Council Chamber of 
students from Pemberton School, Pemberton, B.C., under the direction 
of Mr. McConville. 
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ADOPTION OF MINUTES 

MOVED by Aid. Hardwick, 

THAT the Minutes of the Special Council meeting dated November 
22, 1973, be adopted. 

- CARRIED UNANIMOUSLY. 

MOVED by Aid. Hardwick, 

THAT the Minutes of the Regular Council meeting, including the 
'In Camera' portion, dated November 27, 1973, be adopted. 

- CARRIED UNANIMOUSLY. 


Blocks 51/61/71: Provincial 
Government Development Plans 

The Mayor advised that pursuant to deliberations earlier this 
day in the office of the Architects, Arthur Erickson & Associates, 
respecting Provincial Government Development Plans: Blocks 51/61/71, 
he was appointing the following to the membership of the Committee 
established at that consideration: 

Mayor Phillips 
Alderman Bowers 
Alderman Harcourt 
Alderman Hardwick 

The Mayor advised he had arranged for a meeting of this Committee 
next week with the Architects. 

MOVED by Aid. Bowers, 

THAT Alderman Massey, as a Director of the Art Gallery, be 
requested to meet with the Art Gallery, in company with another member 
of Council to be invited by him, to enquire of the Gallery's space 
requirements . 

- CARRIED UNANIMOUSLY. 


Visit of The Rt. Honourable Pierre Elliott Trudeau - 
Prime Minister of Canada 


The Mayor advised The Rt. Honourable Pierre Elliott Trudeau, Prime 
Minister of Canada, will be at the City Hall at approximately 2:00 p.m. 
this Friday, December 7, 1973 and will be signing formal documents in 
respect to the transfer of the 38 acres of Jericho. He advised plans 
in respect of Jericho will be set up for viewing and all members of 
Council are invited to be present at this time. 


UNFINISHED BUSINESS (cont'd.) 

2. Acquisition for Britannia Community 
Services Centre (1637 Parker Street) 

Under date of November 16, 1973, the Board of Administration sub- 
mitted a report of the Supervisor of Property & Insurance recommending 
a final offer to the owner of Lot 19, Block 23, D.L. 264A (1637 Parker 
Street) required for the Britannia Community Services Centre. The 
final offer was $23,000.00 as full and final settlement of the 
claim for compensation from the City, or failing acceptance of the 
offer, the Corporation Counsel be authorized to proceed with arbitration 
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UNFINISHED BUSINESS (cont'd.) 

2. Acquisition for Britannia Community 

Services Centre (1637 Parker. Street) (cont'd.) 

On November 20, 1973, the Council adopted this recommendation which 
also had the approval of the Board of Administration. 

Mr. Guadagno, the owner, appeared before Council this day by 
prior arrangement with the Council and requested an increase in 
the offer. 

After due consideration it was 

MOVED by Aid. Harcourt, 

THAT the part of the resolution of Council of November 20, 1973, 
which adopted the aforementioned recommendation of the Supervisor of 
Property and Insurance, be rescinded. 

- CARRIED UNANIMOUSLY. 

and by the required majority. 

MOVED by Aid. Harcourt, 

THAT the Supervisor of Property and Insurance be authorized to 
make a final offer to the owner of Lot 19, Block 23, D.L. 264A in 
the amount of $24,600 as full and final settlement of his claim for 
compensation from the City, or failing acceptance of this offer, the 
Corporation Counsel be authorized to proceed with arbitration. 

- CARRIED UNANIMOUSLY. 


3. Lease Renewal - Southwest Corner 
Terminal and Main Streets 


The Council further considered the Board of Administration report 
of November 8, 1973, in which is contained a report of the Supervisor 
of Property and Insurance regarding leasing to Imperial Oil a portion 
of Lot 33, D.L.'s 2037 & 2064 (S/W Corner of Main Street and Terminal 
Avenue) . 

A representative of the Company appeared advising it is proposed 
to demolish the present buildings on this site and reconstruct a new 
facility at a cost of approximately $140,000 but could only accomplish 
this if the lease term were long enough to amortize the cost. 

MOVED by Aid. Bowers, 

THAT a 10-year lease of this property be granted to the Imperial 
Oil Company with a six months' cancellation clause in the last five 
years on a reduced portion (from 54,492 down to 33,412 sq. ft.) of 
Lot 33 at a rental of $18,000.00 per annum plus taxes for the first 
five years, $20,000.00 per annum plus taxes for the second five years, 
on the basis that all improvements excepting trademarks and signs 
become the property of the City after 10 years. In addition, the 
approximate h acre reverting back to the City will be available for 
rent to another tenant; this approval to be subject to details to be 
worked out to the satisfaction of the Planning Department. 


- CARRIED. 

(Aldermen Hardwick, Linnell, Marzari, Mayor Phillips 
and Alderman Volrich voted against the motion) . 

MOVED IN AMENDMENT by Aid. Linnell, 

THAT the whole matter be deferred one week for report back from 
the Planning Department and the False Creek Team, on the layout. 

- LOST. 

(Aldermen Bowers, Harcourt, Hardwick, Marzari, Massey, 
Pendakur, Mayor Phillips, Aldermen Rankin & Volrich 
voted against the amendment) . 


A.VENDED 

2£E page5!^ 
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UNFINISHED BUSINESS (cont'd.) 

4. Additional Constables - 
Granville Mall 


At the November 27, 1973 meeting of Council, a resolution was re- 
ceived from the Police Commission asking for an increase of eight 
additional Constables for policing of the Granville Mall area. A 
motion, at that time, was made by Alderman Bowers, but deferred to 
this meeting to allow the Chief Constable an opportunity of speaking 
to Council on the matter. 

The Chief Constable and other representatives of the Department 
spoke in support of the Police Commission's request following which 
Alderman Bowers reiterated his motion from the previous meeting, 
as changed now to read as follows: 


MOVED by Aid. Bowers, 

THAT the request of the Board of Police Commissioners for es- 
tablishment of eight additional police constable positions for beat 
police work be approved and the source of funds for 197 3 be determined 
by the Director of Finance. 

- CARRIED. 

(Aldermen Harcourt , Pendakur and Rankin voted against 
the motion) . 


5. False Creek Project: 

Engineering Considerations 

On November 27, 197 3, the Council considered a report from the 
City Engineer under date of November 23, 1973, respecting the False 
Creek Project and Engineering Considerations, and dealt with that 
report with the exception of the reference to Connaught (Cambie) 
Bridge replacement alignment which was deferred for consideration 
at this time. 

After due consideration, it was 

MOVED by Aid. Hardwick, 

THAT, for planning purposes, the alignment of the Connaught 
Bridge Replacement be west of and adjacent to the existing bridge, 
and the southwestern most street connector be at Smithe Street. 

- CARRIED UNANIMOUSLY. 


BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS 

A. DEPARTMENTAL REPORT 

Building & Planning Matters . (November 30, 1973) 

Clause 3 - Development Permit Application 

No. 61931: "ANAVETS" Senior Citizens' Residence 

In considering this report, the views of the Design Panel are 
noted as well as the Technical Planning Board, and in this regard, 
the following is extracted: 

"The Panel saw the proposal again on October 29, 1973, and 
noted the improvements to the appearance of the building, 
but as no changes could be made to the basic concept of 
the building, they felt that they had no alternative but 
to reiterate their previous criticism and this time 
recommend refusal. 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd.) 

Clause 3 - Development Permit Application No. 

61931; "ANAVETS" Senior Citizens' Residence (cont'd.) 

The Technical Planning Board on November 2, 1973, deferred 
consideration of this item for one week for a report from 
the Director of Planning. 

On November 9, the Technical Planning Board received the 
report from the Director of Planning, which read in part 
as follows :- 

'Although I share some of the Panel's criticism 
and concern, I believe the scheme which has been 
prepared with the detailed approval of Central 
Mortgage and Housing Corporation, meets the re- 
quirements of the Zoning and Development By-law 
and therefore would recommend that this design be 
approved. 

If this recommendation is adopted by the Technical 
Planning Board, it should be forwarded to Council.' 

It was then regularly moved and seconded: 

'That in accordance with the recommendation of the 
Director of Planning, the design of this develop- 
ment be approved. ' 

The Development Permit is ready for issuance except for the 
matter of difference of opinion on design between the Design 
Panel and the Technical Planning Board." 

The Council heard the chairman of the Design Panel with respect 
of senior citizens' highrise housing and standards in connection 
therewith as well as hearing, in particular, the Chairman's comments 
on this particular project for 9 51 East 8th Avenue. Mr. Hawthorne 
filed a brief. 

It was noted that the "ANAVETS" Senior Citizens' Housing Society 
requested by letter dated December 3, 1973, an opportunity of speak- 
ing to the matter should the Council not approve. 

MOVED by Aid. Hardwick, 

THAT the Design Panel be requested to prepare an initial brief 
on guidelines re senior citizens' housing and meet on the matter with 
the Housing Committee. 

- CARRIED UNANIMOUSLY. 

MOVED by Aid. Hardwick, 

THAT the Technical Planning Board be advised that the Council 
approves this development permit application of "ANAVETS" Senior 
Citizens' Society for a senior citizens' housing development at 
9 51 East 8th Avenue. 

FURTHER THAT the Director of Planning be requested to take into 
consideration, before the development permit is issued finally, those 
points raised by the Chairman of the Design Panel this day and con- 
tained in the brief filed by him, which would not require such 
major changes as to significantly delay the project. 

- CARRIED UNANIMOUSLY. 


The Council recessed at approximately 6:00 p.m. to re- 
convene at 7:30 p.m. 
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The Council reconvened at approximately 7:35 p.m., still 
in Committee of the Whole, with the following members 
present : 

PRESENT: Mayor Phillips 

Aldermen Bowers, Gibson, Harcourt, Hardwick, 
Linnell, Marzari, Massey, Pendakur, 
Rankin and Volrich. 


COMMUNICATIONS & DELEGATIONS 

1. Suspension of Public House 

License No. 234 01 re Broadway 
Hotel Public House 


The Council received representations from Mr. R.E. Cocking, 
Barrister, on behalf of the licensee, to whom was issued Public 
House License No. 23401, for the Broadway Hotel Public House, this 
license having been suspended by Council on November 27, 1973, for 
one month, effective December 1, 1973. Mr. Cocking also set out 
views in a letter dated November 28, 1973, requesting the Council 
revoke its decision. 

Mr. Brenner, who advised that he was the operator of the Broadway 
Hotel, also was given an opportunity to speak to this matter and 
urged Council revoke its previous decision. 

MOVED by Aid. Harcourt, 

THAT the representations from Mr. Cocking and the communication 
submitted by him on this subject, be received and no further action 
be taken on this matter. 

- CARRIED UNANIMOUSLY. 


2 . Council Action re Public Houses 

A representative of the Beverage Dispensers Union appeared re- 
questing the Council review its decision of November 27, 1973 or 
make it effective in the month of February or at some period to avoid 
the Christmas season in view of hardship to families involved. 
This has particular reference to the Council's action at the last 
Council meeting in suspending or cancelling certain City licenses 
of public houses. 

MOVED by Aid. Volrich, 

THAT the communication and representations from the Beverage 
Dispensers Union be received and no further action taken on the 
matter. 

- CARRIED UNANIMOUSLY. 


BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cent ' d . ) 

B. Development Permit Application #60365 
1167 West 8th Avenue 


MOVED by Aid. Hardwick, 

THAT consideration of the report dated November 30, 1973, from 
the Director of Planning in regard to Development Permit Application 
No. 60365 re construction of a three-storey building at 1167 West 
8th Avenue, and Vancouver City Planning Commission report of November 
30, 1973, be deferred pending the hearing of a delegation as per 
request received. 


- CARRIED UNANIMOUSLY. 
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3. Langara Golf Course Lands: 
Approximately 66.12 Acres 

(i) The Council noted a communication dated November 28, 1973 from 
Marathon Realty Company Limited advising of acceptance by Canadian 
Pacific Limited of the City's offer of $4,500,000.00 for the pur- 
chase of Langara Golf Course Lands, being approximately 66.12 acres 
and bounded by 58th Avenue to the south, Cambie Street to the 
west and Ontario Street to the east, all as shown on the plan 
attached to the Offer to Purchase made on the 8th day of November, 
A.D. 1973. 

MOVED by Aid. Bowers, 

THAT this information be received. 

- CARRIED UNANIMOUSLY. 


(ii) Following discussions with the Planning Department by Alderman 
Hardwick, it was 

MOVED by Aid. Hardwick, 

THAT (a) The Civic Development Committee study and report 
back to Council on development recommendations 
for the Langara Golf Course area. 

(b) The Committee organize a study group to consist 
of local representatives, the Director of 
Planning and representative of the Park Board 
for the purpose of recommending to Council, 
terms of reference for the development of the 
area. 

(c) The Committee be authorized to invite proposals 
for Planning, design and development based on 
the accepted terras of reference. 


- CARRIED UNANIMOUSLY. 


4. Vanier Park - Community Music 
School; Building #14 

The following is extracted from a letter dated November 21, 1973, 
received from the Park Board: 


. . . " VANIER PARK - CmmNITY MUSIC 9CHCX3L 

"CcmnissicjTer Robertson reported that a renort fron 
the Mayor to City Council dated Nbventser 13, 1Q73 would 
put the Oomnunity Music Sciiool in Buildincr #14 in the 
middle of Vanier Paik. The Park Board on Noverfcer 5 
psissed a resolution requesting that the Chairman of 
Works CGmnittee be cillowed to discuss the matter with 
Aldernan Volrich and his Ccrmunity Developmant Ocmnittee 
as the Music School mi^t be included in a multi -cultural 
centre being investigated by them. Ihis was misinterpreted 
as suggesting the Caranunity Music School might be included 
in a multi -cultural oentre in Vanier Park. 

"It was moved and seconded, 

"RESOLVED: Ihat the Board totally opposes any 
multi -cultxiral caitre being built 
on Vanier Park. 
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COmUNICATIONS (cont'd.) 


4. Vanier Park - Community Music 

School: Building #14 (cont'd.) 


"The Director of Ftecreation reported that children will 
have to be driven to the Cantunity Music School fron all 
over the City ard it W5uld be better to have four or 
five sxnall schools located throughout the City. 

"It was regularly moved and seconded, 

"RESOLVED: Itiat the Board is not totally oonvinoed 

of the feasibility of having the Oommunity 
Music School located in Building #14 on 
Vanier Park and have not been given a full 
cpportianity to discuss viable alternatives 
with the grcups involved, and therefore 
strongly request that the original plans 
for the develc^irent of Building #14 as 
submitted by the architect, Vladiitdr 
Plavsic, be strictly adhered to and all 
phases of progress be net with the approval 
of the Board of Parks and Public Recreation 
if the Ccrrnunity Music School is to go 
ahead on the site. 


"It was regvilarly noved and seconded, 

"PE9QLVED: That the Park Board put forward alternative 
sites for the Ccmnunity Music School on 
Vanier Park for a properly designed and 
located school to be investigated with 
the Ccrmunity Music School. 


Alderman Volrich advised of discussions with Commissioner Robert- 
son, the representative of the Park Board, and informed him the 
Council does not feel it would be realistic to include a multi-cultural 
centre in the same facility as the Community riusic School. The 
Alderman stated also that he had informed rir. Robertson there had been 
no commitment whatsoever with respect to a multi-cultural centre. 

noVED by Aid. Bowers, 

THAT the communication from the Park Board be received. 

CARRIED UNANIMOUSLY. 

5. Former L.I. P. Grant 'Find' and 
Other Related L.I. P. Grants 

The Council received a communication dated November 30, 1973, 
from Mr. J. Bryan Cuthill, former LIP Co-Ordinator of Project 'Find' 
advising LIP Project 'Find' which assists the aged, infirmed and handi- 
capped, had terminated and urging Council take action to approach the 
Federal Government that LIP Projects known as L.I.F.E., Interec , 
RH+, and T-HI , which would replace and improve upon the LIP Project, 
be approved for funding. 


cont ' d 
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COMMUNICATIONS (cont'd.) 

5. Former L.I. P. Grant 'Find' and 

Other Related L.I. P. Grants (cont'd.) 


In the communication, it is also requested the Park Board and 
Social Planning Department jointly report immediately respecting 
program funding. 

It was advised that the Director of Social Planning reported 
the 1973-1974 LIP Project 'Find' has not been approved and that there 
will be a meeting December 10, 1973, with the Park Board and the 
Social Planning Department to review the program and funding for 
subsequent report to Council. 

MOVED by Aid. Rankin, 

THAT the Federal Government be urged to fund LIP Projects 
L.I.F.E., Interec, RH+ , and T-HI requested of the Federal Government 
by applications forwarded by the Deputy City Engineer on October 
15, 1973. 

- CARRIED UNANIMOUSLY. 


6. Grant re Banquet: Conference 

re Indian Rights for Indian Women 

Pursuant to request dated November 29, 1973, received from the 
Vancouver Indian Centre Society, it was 

MOVED by Aid. Rankin, 

THAT a grant of $500.00 be approved to assist the group in 
providing funds for a banquet in connection with their national 
conference to be held in the Hotel Vancouver December 14 - 16, 
1973. 

- LOST. 

(Aldermen Bowers, Hardwick, Linnell, Pendakur, Mayor 
Phillips, and Alderman Volrich voted against the 
motion) . 

7. Vancouver School Board and Royal Oak 
Holdings Ltd. - Kingsgate Mall and 
Vancouver Library Board 

The Corporation Counsel, under date of December 4, 1973, sub- 
mitted the following communication: 

" The Vancouver Library Board have entered into an agreement to 
lease space from Royal Oak Holdings Ltd. in the Kingsgate Mall 
Shopping Centre located at the corner of Kingsway and Broadway 
in the City of Vancouver for a period of ten years commencing 
immediately, with the right of renewal on four separate 
occasions for a period of five years each. The agreed rental 
for the above mentioned premises is $29,675.00 per annum. In 
July 1973 City Council approved a recommendation for the 
capital expenditure required for furnishings and fixtures on 
these premises. 

In order to expedite financing of the Mall, it is necessary 
that an executed copy of the lease between Royal Oak Holdings 
Ltd. and the City of Vancouver be received in New York not 
later than Friday, the 7th day of December, 1973 and I would 
ask that Council grant authority to the Mayor and the City Clerk 
to execute this lease on behalf of the City of Vancouver and 
affix the Seal of the City thereto, today. " 


cont ' d 
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COmUNICATIONS (cont'd.) 

7. Vancouver School Board and Royal Oak 
Holdings Ltd. - Kingsgate Mall and 
Vancouver Library Board (cont ' d . ) 

MOVED by Aid. Hardwick, 

THAT authority be granted accordingly for execution of this 
lease by the Mayor and City Clerk on behalf of the City of 
Vancouver. 

- CARRIED UNANIMOUSLY. 


8. Development Permit No. 64379 
re Apartment Development - 
2445 West 3rd Avenue 


A request was received from the West Broadway Citizens' Committee 
under date of December 4, 1973, that the Organization be permitted to 
be heard this day when the subject report is being considered by 
Council . 

MOVED by Aid. Hardwick, 

THAT the request be deferred for consideration later this day 
when the report in question is being dealt with by Council. 


CARRIED UNANIMOUSLY. 
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BOARD OF ADMINISTRATION, DEPARTMENT OTHER REPORTS (cont'd ) 

C. BOARD OF ADMINISTRATION 

General Report, November 30, 1973 

Works and Utility Matters (November 30 ) 

The Council considered this report which contained two clauses 
identified as follows: 

CI. 1: Water Main Instllation - 1973 Capital Budget 
CI. 2: Quesnel Drive Water Main Replacement: 
1973 Capital Budget 

The Council took action on the report as follows: 

MOVED by Aid. Linnell, 

THAT the recommendations of the Board of Administration con- 
tained in this report be approved. 

- CARRIED UNANIMOUSLY 

Finance Matters (November 30) 

The Council considered this report which contains two clauses 
identified as follows: 

CI. 1: Additional Staff - Law Department 
CI. 2: Larwill Park Rentals 

and took action as follows: 

MOVED by Aid. Hardwick, 

THAT the recommendations of the Board of Administration con- 
tained in this report be approved. 

- CARRIED UNANIMO^JSLY 

Personnel Matters (November 30 ) 

The Council considered this report which contains four clauses 
identified as follows: 


CI. 1 
CI . 2 
CI. 3 


Twenty-five Year Service Awards Ceremony 
Vancouver City Hall Choristers - Concert Tour 
Extension of Leave of Absence without Pay: 
L.H.J. Atkinson and D. Werlin, Officers of the 
C.U.P.E. Local 1004 
CI. 4: Salary & Classification review of all Foremen 
Classifications 

Action was taken as follows: 

MOVED by Aid. Harcourt, 

THAT the recommendations of the Board of Administration con- 
tained in the lour clauses of this report bo approved . 

- CARRIED UNANIMOUSLY 

Property Matters (November 30 ) 

The Council considered this report which contains two clauses 
identified as follows: 

CI. 1: Acquisition for Knight Street Widening 

25th Avenue to 33rd Avenue 
CI. 2: South Side Prior Street, Heatley to Hawks Sts . 

MOVED by Aid. Hardwick, 

THAT the recommendations of the Board of Administration con- 
tained in this report be approved. 

- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION, DEPARTMENT OTHER REPORTS (cont'd) 

DEPARTMENTAL REPORT 
November 30, 1973 (cont'd) 

Building and Planning Matters (Nov. 30 ) 

The Council further considered this report which contains lour 
clauses identified as follows: 

CI. 1: Development Permit Application 

954-56 West 7th Avenue 
CI. 2: Subdivision Appeal, 3537 Osier Street: 

David James Macfarlane 
CI. 3: Development Permit Application: 

951 East 8th Avenue "ANA VETS" Senior 

Citizens Residence 
CI. 4: Rezoning: N/S Richelieu, West of Oak Street 

The Council took action as follows: 

Clause 1: Development Permit Application 
954-56 West 7th Avenue 


MOVED by Aid. Volrich, 

THAT the recommendation of the Director ol Planning and Civic 
Development contained in this clause be approved. 

- CARRIED UNANIMOUSLY 

Clause 2: Subdivision Appeal, 
3537 Osier Street 


MOVED by Aid. Volrich, 

THAT the recommendation of the Corporation Counsel contained 
in this clause be approved, on the understanding that if the 
Corporation Counsel intends to proceed with the appeal, he will 
report further to Council . 

- CARRIED UNANIMOUSLY 

Clause 3: Development Permit Application: 
951 East 8th Avenue 


The Council considered this clause earl ier this day and the 
action taken is shown on pages 4 and 5 of those minutes. 

Clause 4: Rezoning: N/S Richelieu, West ol' Oak Street 


M0V?:D by Aid. Bow(m-s , 

THAT this rezoning application, together with reports theriH)n, 
bo relerr(;d to a Public: Hearing. 

- CARRIED UNANIMOUSLY 

Finance Matters (November 30, 1973 ) 

Harbour Park Developments 

MOVED by Aid. Linnell, 

THAT the recommendation ol the Director ol Finance contained 
in this clause be approved. 

- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd ) 

D. Report of Standing Committee on Housing 
November 20, 1973 

The Council considered this report of the Standing Committee 
on Housing which contains clauses identified as follows: 


CI. 1 
CI. 2 
CI. 3 


Sale of City-owned Land for Senior 
Citizens Housing 

Progress Report on Renovations of the 
Central & Oliver Hotels and Ferry Rooms 
Proposed Multi-level Care Facility 
as replacement for Taylor Manor 


The Council took action on this report as follows: 

Clause 1: Sale of City-owned Land for 
Senior Citizens Housing 

MOVED by Aid. Harcourt, 

THAT the recommendation of the Standing Committee contained in 
this clause, be approved. 

- CARRIED 


(Aldermen Bowers and Hardwick voted against the motion) 


Clause 2: Progress Report on Renovations of the 
Central &, Oliver Hotels and Ferry Rooms 


MOVED by Aid. Harcourt, 

THAT the resolution of the Committee contained in this 
clause be received for information. 


- CARRIED UNANIMOUSLY 


Clause 3: Proposed Multi-level Care Facility 
as replacement for Taylor Manor 


MOVED by Aid. Harcourt, 

THAT the resolution of the Committee contained in this report 
be received, after being changed to read as follows: 


"That the Assistant Director, Construction and 
Maintenance Division be instructed to hire a 
consultant, after consultation with the Chair - 
man of the Housing Committee and the Board of 
Administration ^ as soon as possible to proceed to 
prepare a detailed functional report for develop- 
ment of a proposed multi-level care facility as 
replacement for Taylor Manor". 


- CARRIED UNANIMOUSLY 

(underlining indicates change) 

E. Report of Special Committee re Detoxification 
Centre Society Unit, November 14, 1973 

The Special Committee re Detoxification C<>iitve Society Unit 
submitted the following report under date of November 14. 1973: 
II 

Second Detoxification Unit 


The purpose of the meeting with the Commission was for 
discussion of the proposed second Detoxification Unit for the treatment 
of alcoholics. Dr. J. Dick gave a summary of treatment being given to 
alcoholics at the present time. The treatment varies in different 
areas. In Chilliwack and Kamloops, treatment is being carried on in 
hospitals. There are three types of drunks that we are dealing with: 


1. The rarity alcoholic with whom the occurences 
are irregular; 


cont 'd 


5 


Regular Council, Decembei' 4, 1973 14 

BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd ) 

Report of Special Committee re 
Detoxification Centre Society Unit (cont'd ) 

2. The docile "burnt-out type", compulsive drinker 
on a regular basis; 

3- The acutely ill drunk that requires treatment 
in a medical institution. 

The biggest problem is to be able to get tho acutely ill drunk 
into hospital for treatment. There is no legislation at the present t irao 
which makes it possible to force him to enter hospital for treatment. 
There is no purpose in having the law amended to permit the police this 
privilege unless the centres are available for referral. 

The Interim Detoxification Unit at Harbour Lights had been taken 
over by the Province on the 1st of November, 1973, to be operated for 
a one year period. The "Drunk Tank" in the jail is still full and re- 
ferrals are not being received from the Police at this time. There ara 
three types of Centres now operating to assist alcoholics, being; Half- 
way Houses, Detoxification Units and Rehabilitation Units, Th<^ Alcoho! 
and Drug Commission is in agreement that a second Unit is nocoscary, 
and feel that this Unit should be supported by Pol Leo and Hospi tals aiut 
receive their full co-operation. There has been discussion that a new 
Detoxification Unit should deal not only with the Detoxification ol" 
Alocholics; but also, the Detoxification in Chemicals, possible 
barbiturate and heroin problems. There is the possibility that the 
second Unit may be asked to provide this service also. 

Discussion followed as to vriiether it was more advisable to have 
one large vinit or several smaller units in different areas of the City, 
There is no problem in the money being provided, the problem is what 
kind of Unit will be built. 


Chairman Rankin stated that this meeting had been arranged so 
that some positive decision could be made as to what action would be 
taken with these people who are picked up and where they will be sent 
for treatment. The first priority is to get the problem of the "Drunk 
Tank" at the City Jail solved. It was the Council's direction to this 
Committee to deal with the Jail situation immediately, 

Dr, Dick suggested that perhaps another Unit will be built later, 
possibly in the Shaughnessy area. 

It was the consensus of the members present that several small 
units are much more effective than one large one. 

Some clarification is needed as to the relationships and funding 
by the City, Is the City to be an agent to carry out this operation? 
The Committee members were in agreement that a second Detoxification 
Centre site should be selected as soon as possible and the Centre itself 
established, Dr, Dick stated that the Alcohol and Drug Commission was 
meeting next Monday, and would agree that a second Unit be built 
immediately on a cost-sharing 60 - 40 basis. Alderman Rankin asked that 
the Commission be made aware of the magnitute of the problem, particular to 
Vancouver, and that the situation in this City cannot be related to any 
other Municipality, 

The City has already sot aside $500,000,00 for a simple buildinp;, 
vrtiich would seem to meet the requirements of the City of Vancouver. A 
site has been chosen according to the guidelines p:iven. The i^n^t Vip,uvo., 
previously given for a Centre, had been approximately $600,000,00, Thl:-, 
figure did not include furniture or equipment. 

After- further discussion, the Committee, 
RECOW/IL-NDS : 

(a) THAT a second Detoxification Unit be built, to 
be administered by the Health Department of 
the City of Vancouver, 

(b) THAT authority be obtained from the Alcohol and 
Drug Commission to employ a co-ordinator, 
acceptable to both the Alcohol and Drug Commission 
and the Special Committee re Detoxification 
Centres, the co-ordinator to be employed by the 
the City and monies to be provided by the Alcohol 
and Drug Commission, 


cont 'd . 
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BOARD OF ADMINISTRATION, DEPARTMENT &; OTHER REPORTS (cont' d) 

Report of Special Committee re 
Detoxification Centre Society Unit (cont'd) 

Dr. Dick concurred with this motion and agreed to consult with the 
Commission on this proposal. Specifications as to qualifications needed 
to fill the position of co-ordinator will be drawn up by the Alcohol 
and Drug Commission in consultation with the Medical Health Oil'icer, 
Dr. G. H. Donham. 

It is proposed that the position be filled within two months and 
that a report be prepared by the co-ordinator and the Alchol and Drug 
Commission staff, such report to be a firm functional plan of operation, 
suggesting site, size, scale and operations. The purpose is to have 
an efficient, functioning, operating Unit, co-operating with the 
Hospitals and City Jail for treatment of alcoholics. 

MOVED by Aid. Rankin, 

THAT the recommendations of the Special Committee contained 
in the foregoing report be approved. 

- CARRIED UNANIMOUSLY 

F. Apartment Building N/S West 3rd Avenue 
between Larch and Balsam Streets 


The Board of Administration, under date of November 30, 1973 
submitted the following report: 

" City Council on November 27, 1973 resolved that: 

"THAT the Board of Administration be asked to report at the 
next regular meeting of Council, the legality and status of 
a Uivelopment Permit Application for a development on Third 
Avenue between Larch and Balsam Streets in Block 221, since 
the original application was for Lots 12 to 18 but the present 
plans appear to be for Lots 11 to 17." 


The Director of Planning after consultation with the Director of 
Permits and Licenses and the Corporation Counsel report that: 

Hamilton, Doyle and Associates, on September 21, 1973 filed 
Development Permit Application No. 64379 to erect a 64 dwelling 
unit apartment on a site comprising seven 50' wide lots on the 
north side of West 3rd Avenue between Larch and Balsam Streets. 

The site comprised Lots 12-18 inclusive and did not include 

Lot 11 being a 50' side lot at the north west corner of West 3rd 

Avenue and Balsam Street. 

During the processing of this Development Permit Application the 
architect advised that they had now acquired Lot 11 and therefore 
wished to relocate the proposed apartment building development on 
Lot 11 to Lot 17 inclusive and exclude the westerly 50' wide Lot 18 
from the apartment development site. 

Revisions indicating adjustments to the submitted drawings and a 
revised site plan was submitted to the Department of Permits and 
Licenses on October 25, 1973. The processing of the Development 
Permit Application was completed on the basis of the new site. 
On November 6, 1973 the applicant came in to City Hall to make 
some further required ink corrections to the drawings and also 
at the same time amended the leiial doscriplion on the Development 
Permit Application form from Lot 1?-Ui inclusive to Lot 11-17 
inclusive . 

As the apartment building development conformed to the reiiulations 

the RM-3 Multiple ftvollinii Di'. trict Schedule and was a permitted 
development on either 7 lots, whether Lots 11-17 inclusive or Lots 
12-18 inclusive a correction of the legal description on the 
Development Permit Application was accepted by the Supervisor of 
the Zoning Branch. 
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BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd) 


Apartment Building N/S West 3rd Avenue 
between Larch and Balsam Streets (cont'd) 

The processing of the Development Permit Application was then 
coapleted and the Development Permit No. 64379 was issued thereby 
pernitting a 64 dwelling unit apartment building being a permitted 
use in the RM-3, Multiple Dwelling District. 

The Kitsilano Area Resources Council were sent a copy of the 
Development Permit Application on September 28, 1973. They would 
not however, be advised of the adjustment in the site of the 
prtiposed apartment building. 

It is considered that the applicant's amendment of the legal 
description of the lots on the Development Permit Application 
form was an amendment to the application while being processed 
and Development Permit No. 64379 as issued November 9, 1973 is 
a valid Development Permit permitting a 64 dwelling unit apartment 
building in conformity with the regulations of the Zoning and 
Development By-law. 


Your Board submits the foregoing report for information," 


In connection with the foregoing report, the West Broadway 
Citizens Committee, by letter dated December 4, 1973, requested an 
opportunity to speak to the matter and, by motion of Alderman 
Pendakur passed by the Council, this request was granted. 

The Zoning Planner explained the departmental position as 
set out in the report. 

The West Broadway Citizens Committee representative spoke 
to the matter and filed a brief requesting as follows: 

(a) Require the developer to reapply for a development 
permit for lots #11 - 17. 

(b) Spot downzone the lot not presently owned by the 
developer to the 35' height, RM-3A zoning. 

(c) Negotiate with the owner of the lot not presently 
owned by Imperial Ventures to acquire the property 

for City-sponsored low income housing or other projects. 

(d) Negotiate with Imperial Ventures for acquisition of 
their property and use that site for a City-sponsored 
project, in cooperation with the other levels of 
government . 

MOVED by Aid. Hardwick, 

THAT the foregoing report of the Board of Administration be 
received . 

- CARRIED 

(Aldermen Marzari and Rankin voted against the 
motion) 

G. Rezoning Application: N/E corner of 
S/W Marine Drive & Yukon Street 

The Director of Planning and Civic Development submitted the 
following report under date of November 30, 1973: 

" An appl ication has been received from Charles T. Paine (Paine anci Assoc 'atos, 
Ar!"liitocts) , /'23BO - 105^7 West Ha-stinfcs Street. Vancouver, B.C., to amenri thf 
Zoninr ^nd Deve'^opraent By-law whereby the above noted properties would be 
vezoned from nn EH-I Ono Pnmily Dwollinr District to a CD-I Comprehenaii'e 
Development District for the purpose of "permitting the construction of a 
low- rise development as a home for Senior Citizens at a floor space ratio 
of 0.75". 
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BOARD OF ADMINISTRATION. DEPARTMENT fc OTHER REPORTS (cont'd ) 

Rezoning Application: N/E corner of 
S/W> Marine Drive & Yukon Street (cont'd ) 

Attached to the n-nplication is a letter signed by Mr. Paine which states 
in part; 

"Th^ KiwaniF Club of Vanco\7ver ovms sjid operates a successful 
Senior Citizens' Home on S.W. Marine Drive at Granville. The 
Club wishes to proceed with its second development on the 
chosen site at S.W. Marine Drive and Yukon Street. 

The site i? presently occuT)iec1 by a motel and requires changing 
from its present residential zonini?? to permit this development. 
In order to mpke the project viable, it is necessary for a 
density In the orcler of 0.7*^ to be achieved. 

It is the intention to or.Tanize the units around a central 
sun garden and to provide a visual and acoustic barrier between 
the development and the heavily trafficed S.W. Marine Drive. 
In effect, a sunken garden is achieved and only two storeys 
of the three storey structure are apparent above the street 
level. The attached sketch shows our e3cpectec1 layout." 

Attachecl to the application also are sketch plan drawin^^s, these have 
subsequently been replaced by a set of drawin^rs filed with the Planning: 
Department on November P1, 1973* 

^ letter has been received from J.M. Hutton, Chairman, Senior Citiiens New 
Houflin#r Conmittee, Kiwanis Club of Vancouver, advising? in part that "...our 

Club had a meeting with citizens havin^c residence in the immediate area of 
our proposed new senior citizens home. We were extremely pleased with the 
reception given to the proposed building by all concerned, in no instance 
was there any opposition extended at the meeting. We presented architects 
sketches and insured that all present were fully informed as to our proposed 
plans. " 

This property, located on the north side of S.W. Marine Drive and the east 
side of Yukon Street, has been used in most part for many years as a motel. 
The two smaller lots immediately to the east and forming part of this 
application are vacant. The two lots east of the subject property (HV 
comer of S.W. Marine Drive and Columbia Street) are zoned RS-1 One Family 
Dwelling District and occupied by a single family home. 

The properties to the north are zoned and developed with single family 
dwellings as are the properties on the west side of Yukon Street with the 
exception of the lands fronting onto S.W. Marine Drive and flanking onto 
Yukon Street which were zoned CD-1 and are now developed with two storey 
garden apartments with a floor space ratio of 0.60 with underground parking. 
The lands immediately across S.W. Marine Drive to the south are zoned 
M-2 Industrial District. 

The subject site has a total area of 83,1'?0 sq.ft. or 1.90 acres. 

The sketch plans submitted by the architect, marked received by the 
Planning Department November 21, 1973» indicate a U-type structure with 
an interior court, the building being three storeys in height measured 
from the inner court area and two storeys measured on the outer perimeter 
of the site. The structure would maintain a minimum setback of 30' 
from S.W. Marine Drive, approximately 60' from the single family home 
immediately to the east, approximately 25' from the north-south lane 
and from the east-west lane and Yukon Street. 

The lo-wer floor consists of a group of imits fronting onto the interior 
court with a connecting hallway at the rear. The remainder of that floor 
is crawl space with the exception of recreational facilities. 

cont 'd . . . . 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd ) 

Rezoning Application; N/E corner of 
S/W Marine Drive & Yukon Street (cont'd) 

The main and second storeys indicate dwellin^^ iinits with several lotin^e 
areas including lavindry rooms. Thp architect's plan indicates that the 
lower floor will contain 12 single imits and 2 double units, the main 
floor 3? sinfrle units and ^ double units, the upper floor 33 sinf^le units 
and double units. The units are indicated as having a floor area of 
lj.10 sq.ft. for the singles and U97 so. ft. for the doubles. The architect 
also indicates the floor space ratio is 0.60. The total building is to 
contain 90 units providing accommodation for 102 people. Provision is 
made on site siarface for off-street parking (visitprs). 

In the calculation for the floor space ratio, submitted by the architect, 
the recreation area, garden lotinge, arts & crafts room and mechanical 
room at the north end of the lower floor are not included. 


It is recommended the application to rezone the subject lands from RS-1 
One Family Dwelling District to CD-I Comprehensive Development District 
be approved with the CD-1 By-law restricting the development as follows: 

(a) Uses - senior citizens' apartment building with customarily 

ancillary uses including off-street parking 

(b) Floor Space Ratio - not to exceeri 0.60 including all floorn 

measured to the outer limits of the building, however, 
the floor area on the lower floor used for recreation 
room, arts & crafts room, garden and T.V. lounge, and 
mechanical room may be excluded, also balconies, canopies 
and sun decks providing the total floor area of such does 
not exceed ^ of the permitted floor area 

(c) Height - not to exceed two storeys measured from the average 

finished gra,de around the outer perimeter of the building 
nor three storeys measured from the finished elevation 
of the interior court 

and subject also to the following! 

1 . The detailed scheme of development to be first approved by the 

Techncial Planning Board after advice from the Urban Design Panel 
ajid consultation with the City Planning Commission, the Technical 
Planning Board having particular regard to the building providing 
adequate setbacks from the property lines, open space to be 
suitably landscaped and treated, and the provision of suitable on- 
site parking at the ratio of one parking space for each six dwelling 
units. 


2. That Lot 3, Block C, D.L. 323 and Lots 3 & h, Blk. S, D.L. 322 

N part and 323 NE part be consolidated into one parcel and so 
registered in the Land Registry Office. 

Should the above conditions not be complied with by the owners in order 
to permit enactment by Co-unoil of the amending by-law within l80 days 
from this date (Public Hearing date) this approval shall expire. 

The Technical Planning Board at its meeting held on November 23, 1973» 
recommended that the rezoning application be approved subject to the 
above conditions. 


cont 'd 
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BOARD OF ADMINISTRATION, DEPARTMENT fc OTHER REPORTS (cont'd) 

Rezoning Application: N/E corner of 
S/W Marine Drive fc Yukon Street (cont'd ) 

The City Planning Commission at its meeting held on November 30» ''973» 
endorsed the recommendation of the Technical Planning Board. 

IT IS RSCOMMEHDKD that the reports of the Technical Planning Board and 
Vancouver City Planning Commission be received and the application for 
rezoning be referred for the consideration of Council at a Public 
Hearing. " 

MOVED by Aid, Pendakur, 

THAT the recommendation of the Director of Planning and Civic 
Development contained in the foregoing report, i.e. reference to 
a Public Hearing, be approved, 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid, Linnell, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid, Linnell, 
SECONDED by Aid. Hardwick, 

THAT the report of the Committee of the Whole be adopted, 

- CARRIED UNANIMOUSLY 

BY-LAWS 

1, BY-LAW TO AMEND BY LAW No, 4450 

BEING THE LICENSE BY-LAW (Fees re swimming pools) 

(Licenses: Hotel or Motel) 

MOVED by Aid, Bowers, 
SECONDED by Aid, Hardwick, 

THAT the By-law be introduced and read a first time, 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid, Bowers, 
SECONDED by Aid, Hardwick, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law, 

- CARRIED UNANIMOUSLY 

(The By-law was deemed read accordingly) 

2, BY-LAW TO AMEND BY-LAW No, 4738 

BEING THE LODGING HOUSE BY-LAW (Heating Equipment) 

MOVED by Aid, Harcourt, 
SECONDED by Aid, Hardwick, 

THAT the By-law be introduced and read a first time, 

- CARRIED UNANIMOUSLY 
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BY-LAWS (cont'd ) 

By-law to amend By-law No, 4738 

being the Lodging House By-law (cont'd) 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was, 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Hardwick, 

THAT the By-law be given second and third readings and the 

Mayor and City Clerk be authorized to sign and seal the By-law, 

- CARRIED UNANIMOUSLY 

(The By-law was deemed read accordingly) 

MOTIONS 

1. Allocation of Land for Highway Purposes 
4859 Knight Street & 4783 Knight Street 

MOVED by Aid. Bowers, 
SECONDED by Aid. Volrich, 

THAT WHEREAS the registered owner has conveyed to the City ol 
Vancouver, for road purposes, the following described lands: 

1. East 7 feet of Lot 19, except the West 10 feet, now lane. 
Block 4 of Block 5, District Lots 391 and 393. Plan 1956; 

2. East 7 feet of Lots 21 and 22, except West 10 feet of each 
of said Lots, now lane, in Subdivision 3, Block 5, 
District Lots 391 and 392, Plan 2451; 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for road purposes; 

BE IT THEREFORE RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
highway purposes, and declared to form and constitute portions of 
highway . 

- CARRIED UNANIMOUSLY 

2. Closing and Stopping up of Bidwell Street 
between Haro Street and Barclay Street 


MOVED by Aid. Bowers, 
SECONDED by Aid. Volrich, 

THAT WHEREAS : 

1, The City of Vancouver is the owner of all the streets 
and lanes lying within the limits of the City of Vancouver; 

2, The City and the School Board are jointly assembling a 
Senior Citizens' Hi Rise, a Community Centre, and a School 
site in Block 57, District Lot 185. The lands required for 
the complex are separated by a portion of Bidwell Street 
which is surplus to the City's ^ighway requirements; 

3, For the subdivision of the site, the School Board passed 
a Resolution consenting to the closing of Bidwell Street and 
its consolidation with the City's abutting lands. 
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MOTIONS (cont'd) 


Closing and Stopping up of 
Bidwell Street (cont'd) 

THEREFORE BE IT RESOLVED THAT all that portion cf road dedicated 
by the deposit of Plan 92 lying between the productions westerly 
of the northerly and southerly limits of Lot "B", Block 57, 
District Lot 185, Plan 14816; the same as shown outlined red 
on plan prepared by A. Burhoe, B.C.L.S., dated January 4, 1973, 
and marginally numbered LF 6343, a print of which is hereunto 
annexed; be closed, stopped up, and title taken thereto; and 

BE IT FURTHER RESOLVED THAT the said closed road be subdivided 
with the abutting lands. 


3 . Administration Charges: Legal 

MOVED by Aid. Linnell, 
SECONDED by Aid. Hardwick, 

THAT, with respect of matters following within his juris- 
diction, the Corporation Counsel review the administration charges 
charged by the City re work done with private individuals, corp- 
orations and companies. 


4. First Meeting of Council: 
January 2, 1974 


MOVED by Aid. Bowers, 
SECONDED by Aid. Linnell, 

THAT the first meeting of the Council to be held on Wednesday, 
January 2, 1974, be a formal meeting at which no business will be 
transacted . 


- CARRIED UNANIMOUSLY 


- CARRIED UNANIMOUSLY 


- CARRIED UNANIMOUSLY 


ENQUIRIES AND OTHER MATTERS 


Alderman Pendakur - 
Oil Spills: Recovery 
of Costs 


enquired as to the guidelines on 
recovery of costs expended as a result 
of oil spills in Burrard Inlet and 
particularly referred to $7,000 ex- 
pended by the Park Board which is 
apparently not recoverable. 


The Mayor advised that such expenditures 
will be discussed at a technical meeting 
to be held on December 14th on the 
matter of oil spills. 


Alderman Pendakur - 
Oil Spills: Capital 
Equipment 


enquired respecting the policy of pro- 
viding capital equipment in regard to 
oil spil Is . 


Tlio Mayor ivdvisod the Federal GovcM-mnoiit 
will bo providing funds lor slandliy 
Clip i I a 1 oqu i pmon I . 


The Council adjourned at appi'ox i mate 1 y 10:00 p.m. 

* * * 


The foregoing are Minutes of the Regular Council meeting of 
December 4, 197 3, adopted after amendment, on December 11, 
1973. 


MAYOR 
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(WORKS - 1) 


WORKS & UTILITY MATTERS 


CITY ENGINEER'S REPORT 

RECOMMENDATIONS : 


1. Water Main Installation - 
1973 Capital Budget 

The City Engineer reports as follows: 


"The existing 8- inch water main cannot supply the required fire 
demand to the False Creek Marinas Ltd. development. The following 12- 
inch water main installation is required: 

Street From To Estimated Cost 

Taylor Street Cambie Street 670' West of $17,000 

Taylor Street 

I RECOMMEND that the installation of the 12-inch water main be 
approved and that $17,000 be appropriated from the 1973 Capital Budget 
'Provisions for Short Notice Projects - Unallocated', Account No. 128/7902." 

Your Board RECOMMENDS that the foregoing be approved. 

2. Quesnel Drive Water Main Replacement - 
1973 Capital Budget 

The City Engineer reports as follows: 

"A 12" cast iron water pipe laid in 1928 on Quesnel Drive, north 
of 29th Avenue has had 2 bursts within three years (Dec. 70 & Nov. 73; . 
Both of these bursts have caused damage on downhill properties of Quesnel 
and Puget Drives . 

To reduce the possibility of another occurrence of this type, 
approx. 500 ft. of 12" cast Iron pipe should be replaced with 12" ductile 
iron pipe for an estimated cost of |ll,000. 

I RECOMMEND that the Quesnel Drive pipe replacement be approved 
and that $11,000 be appropriated from Account No. 128/7902, 'Short Notice 
Projects - Unallocated' ." 

Your Board RECOMMENDS that the foregoing be approved « 
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FINANCE MATTERS 


RE COMMENDATI ON 

1 . Additional Staff - Law Department 

The Board of Administration has received the following 
report from Corporation Counsel with respect to his require- 
ments for additional staff: 

"There is a total of 8 lawyers in the Law Department. This 
is an increase of only 1 in the last 20 years, and no 
increase since 1961. The staffing is as follows: 

Corporation Counsel 
City Solicitor 
3 Senior Solicitors 
2 Solicitors II 
1 Solicitor I. 

There has been a marked change in the role played by the 
Law Department due in the main to the obviously changing 
role of the City as a corporation. The expansion in ser- 
vices has brought its share of administrative and legal 
problems. Ne-v departments now exist that did not exist 
20 years ago. The result is that the Law Department staff 
is having difficulty in keeping up with all the services 
demanded of it. 

In order that members of Council may understand the functions 
of the Department, I have listed in a very general way its 
duties and responsibilities: 

1. Besides rendering services to all civic departments 
and all civic board.-^ , it also advises and renders 
legal services to the School Board and its staff, 
the Library Soard, the Police Commission, the Police 
Department and the Park Board, as well as being con- 
siderably involved with the public. 

2. Some of the functions performed for these bodies and 
for the City are : 

(a) Advising Council, Committees and Department Heads 
on the rights, powers and obligations of the City 
and Associated Boards and the legal implication 

of policies and actions taken by the City. Review- 
ing and advising on Federal and Provincial legisla- 
tion as it is enacted. 

(b) All legal work for land acquisition and disposal. 

(c) Negotiating settlement of claims and negotiating 
agreements. Drafting of numerous types of docu- 
ments including insurance policies, construction 
contracts, collective agreements, and debentures 
land bond issue certif icatec . 

(d) All litigation which includes civil actions at 
all levels of Courts, and of all types; land 
acquisition arbitrations; and union arbitrations 
and grievances, and assessment appeals at all 
levels . 

(e) Advising all departraen'-s on the drafting, applica- 
tion, interpretation, implementation and enforce- 
ment of City by-laws. 

'(f) Negoi-jLating, concluding and carrying out the ful- 
fillment of special projects: e.g. Block 42/52, 
Project 200, Vancouver Centre, etc. etc. 


cont ' d . . . . 


Board of Administration, November 30, 1973 .... (FINANCE 


Clause No. 1 (cont'd) 

(g) All legal aspects involved in special projects of 
a public nature directly involving Council and 
which will be creating more work as time progresses: 
e.g. massive rezoning proposals downtown, waterfront 
development, various by-law revisions, Granville 
Mall, False Creek redevelopment, etc. 

In short, we function much like a private law firm, but 
we have a limited number of clients all of whom are 
public authorities. 

To continue to render the service needed, I believe the 
Department should be enlarged by two lavA^ers for a total 
of 10, This will enable us to provide a continuing level 
of service in what con be anticipated as a step-up in civic 
activity. The attached Schedule shows the complement 

of other lav; departments in major Canadian cities. " 

Corporation Counsel has also requester" that the Boarr" review 
the need for the additional secretarial and clerical staff 
which may be required for his Department. 

The Administrative Analyst has analyzed these requests and 
concurs that there is need for two additional Solicitor posi- 
tions in the Department and also recommends the addition of 
two positions of Clerk Stenographer. Your Board recommends 
that these four new positions be approved, and that the classi- 
fication thereof be reported to the Board of Administration 
by the Director of Personnel Services. 

In addition. Corporation Counsel has requested that his 
position be retitled to "Director of Legal Services and 
Corporation Counsel" in order to describe more accurately 
the nature of his duties. Your Board concurs with this 
request . 

ESTIMATE OF ADDITIONAL COSTS 

Additional costs for 1974 are estimated as follows: 
(a) Salaries (at 1973 rates) 



2 - Solicitors 

$32, 568 


2 - Clerk Stenographers 

13,776 



$46, 344 


Fringe Benefits - 

4,634 


TOTAL 

$50,978 

Furniture, Equipment and Renovations 

2 

- Steno Desks @ $280.00 

$ 560 

2 

- Steno Chairs @ $60.00 

120 

2 

- Electric Typewriters @ $715 

1,430 



$2,110 

1 

- Lawyer's Desk & Run-off 

650 

2 

- Swivel Filter Chairs @ $200 

400 

2 

- Side Chairs ® $80 

160 

1 

- Storage Cabinet 

500 


Waste Baskets, trays and 



coat racks - 

200 



$4,020 


Note : One lawyer's office 
already partly furnished. 


Partitioning, carpeting and 
electrical changes - 


TOTAL 


3,500 
$7,520 
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Clause No. 1 (cont'd) 

This report has been discussed with the Business Manager 
of the Vancouver Municipal & Regional Employees' Union who 
concurs herein. 

PROVISION OF FUNDS 

The Comptroller of Accounts advises that the additional 
funds will be provided by an adjustment of the 1974 appro- 
priations during budget review. 

SUMMARY OF RECOMMENDATIONS 

Your Board RECOMMENDS that: 

A. The establishment of the Law Department be increased 

by two (2) positions of Solicitor and two (2) positions of 
Clerk Stenographer. 

B. The Director of Personnel Services report to the Board 
of Administration on classification of the four new 
positions . 

C. Additional funds for salaries, furniture, equipment and 
renovations for 1974, estimated at $58,498 be provided 

by an adjustment of the 1974 appropriations during budget 
review. 

D. The title of Corporation Counsel be changed to 'Director 
of Legal Services and Corporation Counsel. ' 


2 . Larwill Park Rentals 


Your Board has received the following report from the 
Director of Finance: 

"Larwill Park has been leased to the Bus Company since 
1946. At that time Council's action was that the first five 
years' rental were to be used to purchase New Brighton Park 
and the next five years' rental were to be used towards 
the purchase of the West End Park site. Upon renewal of 
the lease in 1956 the rental continued to be set aside for 
the West End Park site, at an amount of approximately 
$12,600 per year. 

The lease was renewed again in 1969 and the annual 
rental of approximately $75,000 per year was added to park purchase 
funds under the 1971-75 Five Year Plan. 

The current lease renewal already approved by Council 
to take effect on January 1, 1974 reflects the tremendous 
increase inland values in the downtown and net rentals will 
now be $190,396.43 per annum. The present Five Year Plan 
calls for approximately $75,000 for parks purchase funds 
from the Larwill Park rentals for the years 1974 and 1975. 
It may be that Council will decide during the formulation 
of the 1976-80 Five Year Plan that a portion of Larwill 
Park rentals should continue to be used for park purchase 
purposes or Council may decide on some other use for the funds. 

For the years 1974 and 1975 I RECOMMEND that the 
Larwill Park rentals each year that are in excess of $75,000 
be credited to the Special Property Sales Reserve Fund 
(Land Bank Purchase and Development Fund)." 

Your Board RECOMMENDS that Council approve the recommendation 
of the Director of Finance. 
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PERSONNEL MATTERS 

RE COMMENDAT I ON 

1 . Twenty- five Year Service Awards Ceremony 

The A/Director of Personnel Services reports as follows: 

"At a Twenty-five Year Service Awards Ceremony conducted in 
December, 1972, some 300 employees were so recognized. This was 
the first such ceremony held since 1965. Thus, the number of 
recipients were many. 


During the past twel 
their 25 years of se 
or less steady durin 
desirable to establi 
on an annual basis, 
of recipients every 
and their guests, to 
Council, it can be e 
present at this year 


ve months, another 80 employees have completed 
rvice to the City. This number will remain more 
g the next three years. It is considered 
sh the practice of having an Awards Ceremony 
and thus avoid the accumulation of great numbers 
four or five years. Along with the recipients 
gether with Department Heads and the Mayor and 
xpected that some two hundred people would be 
's Ceremony and the following two. 


Tentative arrangements have been made to conduct an Awards Ceremony 
on Wednesday, January 16th, 1974 at the Queen Elizabeth Playhouse 
Theatre. The approximate costs to hold such a ceremony would be 
$1,850. which bears proportionately with the costs of the larger 
ceremony held last year. There will also be an additional expenditure 
of $525.00 which is required to cover the cost of three years supply 
of certificates. 

The Director of Finance reports that funds for this year's Awards 
Ceremony and the certificates in the total amount of $2,375.00 are 
available from Contingency Reserve. 


I recommend that: 

(A) 
(B) 

YOUR BOARD RECOMMENDS 


Approval be given to hold a Twenty-five Year 
Service Awards Ceremony on an annual basis; 

Funds for the 1973 Ceremony and a three-year 
supply of certificates, totalling $2,375.00 
be provided from Contingency Reserve." 

that the foregoing recommendations of the 
A/Director of Personnel Services be adopted 


2 . Vancouver City Hall Choristers - Concert Tour 
The Acting Director of Personnel Services reports as follows: 

"The Vancouver City Hall Choristers, in a letter dated November 16th, 
1973, are requesting a portion of two working days, on Friday, 
December 21st and Monday, December 24th, 1973, to tour and perform 
in local hospitals. In addition they are asking permission to present 
three concerts in the City Hall rotunda on those days - two on the 
Friday and one on the Monday. The Choir members are also performing 
in the evening at various hospitals and rest homes. Some twenty 
members of the Civic staff are involved. 


As City Council has approved similar requests of the Vancouver 
City Hall Choristers in previous years, I recommend that the members 
of the Choir be granted leave of absence with pay for the necessary 
portions of Friday, December 21st and Monday, December 24th, 1973 in 
order that they may present concerts at local hospitals and in the 
City Hall rotunda." 


Your Board RECOMMENDS that the foregoing recommendation of the Acting 
Director of Personnel Services be adopted. 


r 
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3 . Extension of Leave of Absence Without Pay - 

L.H.J. Atkinson and D. Werlin, Officers of the 
Canadian Union of Public Employees, Local 1004 

The Director of Personnel Services reports as follows: 

"A letter has been received from the Vancouver Outside Employees' 
Union (C.U.P.E., Local 1004) requesting an extension of leave of 
absence without pay from January 1st, 1974 to December 31st, 1974, 
for L.H.J. Atkinson (Garage) and D.L. Werlin (Sewers) for the 
purpose of performing their duties as Officers of the Union. 

The Union further requests that should Mr. Atkinson or Mr. Werlin 
wish to return to their work with the City, prior to the expiry 
of the extension period, they will be permitted to do so provided 
that a reasonable advance rctice is given. 

It is therefore recommended that Mr. L.H.J. Atkinson and 
Mr. D.L. Werlin, Officers of the Canadian Union of Public Employees, 
Local 1004, be granted an extension of leave of absence without 
pay from January 1st, 1974 to December 31st, 1974 inclusive for 
the purpose of performing their duties as Officers of the Union, 
and should Mr. Atkinson or Mr. Werlin wish to return to their work 
with the City, prior to the expiry of the extension period, they 
will be permitted to do so provided that a reasonable advance notice 
is given . " 

YOUR BOARD RECOMMEND that the foregoing recommendation of the 

Director of Personnel Services be adopted. 


4. Salary & Classification Review of all Foreman 
Classifications - A condition of the - 1972/73 
Foremen Negotiations 


The Director of Personnel Services reports as follows: 

"City Council at an In-Camera Meeting on September 6th, 1972 adopted 
the Memorandum of Agreement for the 1972-73 contracts between the Board 
of Parks, the City of Vancouver and the Foremen's Association. 

Condition #9 specified that the Personnel Services Department would 
conduct a salary review of all Foremen classes and if any increase for 
Trades Foremen was found justifiable, it would be retroactive to July 
1st, 1972. 


I have reviewed the duties and responsibilities of the Foremen and 
recommend that the reclassifications and salary adjustments shown in 
the Summary below be approved, effective on the dates shown. My detailed 
report on the justification for these changes is on file in the City 
Clerk's Office for the information of Council. 


V , 


SUMMARY : 
I quipm^t Branch present 


] n cumben t 


Mutte r 
Parker 
Wilson 


h . Fulkerson 


I . Phillips 


Sellars 


Classification 

Trades Foreman I 
P,G.24 ($986-1079) 


Trades Foreman I 

P.G.24 ($986-1079) 

Trades Foreman I 

(Night Shift) 

P.G.26 ($1079 -1185) 


Trades Foreman II 
(Night Shift) 
P.G.28 ($1185-1291) 


Propose d 
Classification 


Effective 
Date 


Trades Foreman I July 1/72 

P.G. 25 ($1033-1129) 


Trades Foreman I 
P.G. 25 ($1033-1129 

Trades Foreman I 
P.G. 25 ($1033-1129) 
+ 2 P.G. for Night 
Shift 

Superintendent I 
P.G. 27 ($1033-1240) 
+ 2 P.G. for Night 
Shift 


June 16/73 


July 1/72 


July 1/72 


cont ' d 
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Clause No. 4 

(cont 'd) 



Incumbent 

Present 

Classification 

Proposed 
Classification 

Effective 
Date 

Sanitation Branch 


A. Caviglia 
C. Collins 
E . Degan 
N. Kuciuk 
H. L. Reid 

Foreman II 

P.G.23 ($943-1033) 

No Change 

When 
adop te d 

R.J. Norton 

D. St. Laurent 

Foreman II 

P .G.23 ( $943-1033) 

No change 

When 
adopted 

L. A. Smith 

Foreman II (Night 
Sanitation) P.G. 2 3 
($943-1033) + 3 P.G. 
for longer hours 
and night shift 

Foreman III 
P.G. 25 ($1033- 
112 9) + 3 P.G. 
for longer hours 
and night shift 

Sept. 16/72 

Sewers Branch 




F. Priest 

Foreman III 

P.G. 25 (1033-1129) 

Superintendent I 
P.G.27($1033-124€X) 

July 1/72 

A.Boyd 
J.Hutchinson 

Foreman II 

P.G, 23 ($943-1033) 

Foreman III 

P.G. 25 ($1033-1129) 

July 1/72 

A. Hadden 

Foreman TI 

P.G.23 ($943-1033) 

Foreman III 

P.G. 25 ($1033-1129) 

July 1/72 

G . Ray 

Foreman II 

P.G. 23 ($943-1033) 

Foreman III 

P.G. 25 ( $1033-1129) 

Feb. 1/73 

L. Redmond 
Streets Branch 

Foreman II 

P.G. 23 ($943-1033) 

Foreman III 

P.G. 25 ( $1033-1129) 

May 1/73 

(J. Smillie 

. Cowie 
C. Hanuszak 
3. A. Williams 
3. Keats 
3. Nelson 
3. J. Pecor 
Pl. Sawyer 
3. Scott 

Foreman II 

P.G.23 ($943-1033) 

No change 

When 
adopted 

D. McCorkindale 
J. Howell 

Foreman II 

P.G. 23 ($943-1033) 

Foreman III 

P.G. 25 ( $1033-1129 ) 

July 1/72 

F. Gilbert 

Foreman III 

P.G. 2 5 ($1033-1129) 

Superintendent I 
P.G. 27 ($1033-1240) 

July 1/72 

J. A. Allen 

Foreman (Asphalt Plant) 
P.G. 23 ($943-1033) 

Foreman (Asphalt 
Plant) P.G. 24 
( $986-1079) 

July 1/72 

R. Dickie 

L. Armbruster 

J. Johnston 

a . 01m 

L. Todesco 

S. M. Williams 

Foreman I 

P.G. 21($860-943) 

No change 

When 
adopted 

J. Magnussen 

Foreman I 

P.G. 21 ($860-943) 

Foreman II 

P.G.23 ($943-1033) 

July 1/72 

0. Allison 

Foreman II 

Foreman II, P. G.23 

July 1/72 


P.G.23 ($943-1033) $94 3- 10 3 3 ) Foreman III 

while engaged in major 
asphalt paving programmes) 
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Incumbent 


Present 

Classification 


Propose d 
Classification 


E f fee tive 
Date 


Traffic Paint Branch 


C.W. Hardie 


Brown 


R.J. Regli 


Foreman Parking 
Meter Maintenance 
P.G. 22($903-986) 

Trades Foreman I 
P.G. 24 ( $986-1079) 

Foreman II 

P.G. 23 ($943-1033) 


No change 


When 
adop te d 


Trades Foreman I Aug. 1/73 

P.G. 25 ($1033-1129) 


No change 


When 
adopted 


[ Waterworks Branch 

J. Ackerman 
F. Causton 

E . Robertson 
L. Mundreon 

|r. Chamberlain 
. Trasolini 

1. Dickson 


Finlay 

I. 01m 
. Price 

Barabash 

Bolard of Parks 


Foreman II 
P.G. 23 ($943-1033) 

Foreman I 
P.G. 21 ($860-943) 

Trades Foreman I 
P.G. 24 ($986-1079) 

Foreman III 
P.G. 25 ($1033-1129) 

Foreman II 

P.G. 23 ($943-1033) 

Zone Foreman 
Waterworks P.G. 24 
( $986-1079) 

Foreman I, P.G. 21 
( $860-943) 


Foreman III 

P.G. 25 ($1033-1129) 

Foreman II 

P.G. 23 ($943-1033) 

Trades Foreman I 
P.G. 25 ($1033-1129) 

Superintendent I 
P.G. 27 ($1033-1240) 

Foreman - Regulating 
valves , P.G. 24 
( $986-1079) 

Foreman III 

P.G. 25 ($1033-1129) 


Foreman II 

P.G. 23 ($943-1033) 


July 1/72 

July 1/72 

July 1/72 

July 1/72 

July 1/72 

July 1/72 

Apr. 15/73 


N. D. Bennett 


R. 
A. 
G. 
D. 


G. 


W . 


G. 
J. 


F. Clyde 
Langridge 
McLaughl an 
Worrall 

Christie 


Croft 


Parke r 


B. Smith 


Cas a vant 
ffe j r 

3rown 


Trades Foreman I 
P.G. 24 ($986-1079) 


Trades Foreman I July 1/72 

P.G. 25 ($1033-1129) 


J. 
W. 


Crook 
McLean 


Foreman I 

P.G. 21 ($860-943) 

Foreman II 

P.G. 23 ($943-1033) 

Foreman II 

P.G. 23 ($943-1033) 

Foreman II 

P.G. 23 ($943-1033) 

Acting Foreman II 
P.G. 22 ($903 -986) 

Foreman II 

P.G. 23 ($943-1033) 


Foreman I 

P.G. 21 ($860-943) 


Sub-Foreman II 
$4 .61 

No change 


Foreman III 

P.G. 25 ($1033-1129) 

Trades Foreman I 
P.G. 25 ( $1033-1129 ) 

Foreman II 

P .G. 23 ($943-1033) 


Jan. 1 ,1974 
(P.R. 195-3b 
to apply) 
When 
adop te d 

July 1/72 


July 1/72 


July 1/72 


Foreman II July 1/72 unti 

P.G. 23 ($943-1033) approximately 
+ 2 P.G. for additional Dec. 1975. 
responsibilities 


No change 


T.A. Laviolette 


When 
adopted 


cont ' d 
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Incumbent 


G. Hutchings 


D. Haugrad 
A. Papias 
Ceme te ry 


Present 

Classification 
Foreman I 

P.G. 21 ($860-943) 
(Foreman II P.G. 2 3 
($943-1033) while on 

beach clean-up) 

Foreman I 

P.G. 21 ($860-943) 

Foreman I 

P.G. 21 ($860-943) 


Fore man -Cemetery 
P.G. 22 ($ 903-986) 


P ropose d 
Classi f ication 


No change 


Effective 
Date 

When 
adop te d 


Foreman II 

P.G. 23 ($943-1033) 

No change 
No change 


Jan. 1/73 


When 
adopte d 


When 
adopte d 


:iass Specifications for Foremen I, II, III, Trades Foreman I and 
Superintendent I require editorial revisions which will be done at a 
Later date. Also a class specif iciation will be prepared for the new 
:lass of Foreman-Regulating Valves. 

[t will also be necessary to abolish the following class specifications 
or titles: Foreman II (Night Sanitation) 

Trades Foreman II 
Zone Foreman Waterworks 
Trades Foreman I (Night Shift) 
Trades Foreman II (Night Shift) 

further recommend that the acting rate of pay for Foremen as per 
Schedule "B" of the contracts be abolished, effective when this report 
;.s adopted. 

1'he estimated cost of this proposal including fringe benefits, for six 
iionths in 1972 is $14,637. and for twelve months in 1973 is $36,334. 
The Comptroller of Accounts reports that the necessary funds will be 
J rovided from the Contingency Reserve. 

The estimated annual recurring cost of this proposal based on the top 
step of 1973 rates, including fringe benefits, is $38,376. 

This report has been discussed with the City Engineer, the Superintendent 

f Parks & Public Recreation and the City Medical Health Officer and 
cllso with the City of Vancouver Foremen's Association, all of whom concur 
h erein . 

^our Board recommends that: 

(A) the above recommendationf of the Director of Personnel 
Services be adopted 

(B) the following class specifications and class titles be abolished 

(a) Foreman II (Night Sanitation) 

(b) Trades Foreman II 

(c) Zone Foreman Waterworks 

(d) Trades Foreman I (Night Shift) 

(e) Trades Foreman II (Night Shift) 

(C) Schedule "B" of the two Collective Agreements be abolished 
effective when adopted. 

(D) Funds for 1972 and 1973 totalling $50,971. be provided from 
Contingency Reserve. 


FOR CCL'J'iCil ACTlG^j SEE PAGc(S),..S;d£ 


Board of Administration, November 30, 1973 (PROPERTIES - 1) 

PROPERTY MATTERS 

REO OmiKN DKJYl ONS 

1 . Acquisition for Knight St. Widening 
25th Avenue to 33rd Avenue" 

The Supervisor of Property and Insurance reports as follows :- 

"The widening and iimsrovement of Khi,Grht Street between 2^th and 33-rd Avenues, 
along with the installation of permanent pavement throughout to ^7th Avenue, 
is to -oroceed under the 197h Paving Programme. In order to complete the 
renuired 80 ft. road allowsjice, it is necessary to acauire a 7 ft. widening 
strit) from the remaining privately-owned properties in the section between 
2^th and 3?rd Avenues. 

Following negotiations, the owners of the properties listed heretmder have 
agreed to convey the required widening strips on the terms indicated. 

(a) Txjts 21 & 2?, Except West 10 ft. of each lot now lane in Sub. 
Block ^, D.L.'s 391 & 392 

14783 Knight Street. 

1. Loss of Land (e. 7 ft.) h62 sq. ft. $ 921^.00 

2. Rebuild fence at new T)roT)erty line Estimated 59U.OO 

3. Replace large shrubs & trees which cannot be 
relocated, with 10 shrubs approximately 

6 ft. high Inside of fence at no cost to 

owners Estimated Cost 3^0.00 

(b) Lot 19 Except the West 10 ft. now lane. Block U of Block i^, 
D. L. 's 391 & 392; 

18^9 Knight Street. 

1. Loss of Land (e. 7 ft.) 2?1 sq. ft. $ U62.00 

2. Replace cut stone wall & concrete grade steps 
and repair any damaged lawn at no cost to the 

owner Estimated Cost 1,1^0.00 

RECOMMENDED that the Supervisor of Property and Insurance be authorized to 
acquire the above portions of land on the foregoing basis, chargeable to 
Code // IU8/7919." 

Your Board 

RECOMMENDS the foregoing Recommendation of the Supervisor of Protjorty and 
Insurance be adopted. 

2. Lot 5 of Lot 1. of District Lots I8I. I96 and 2037 
Situated - South Side Prior St., Heatley io Hawka 

The Supjervisor of Propei'ty die Insurance reports as follows: 

"City Council on March 20, 1973j adopted a report recommending that 
a portion of City-owned Lot 5 of Lot 1, D.L. I8I, 196 and 2037, 
situated on the south side of Prior Street, between Heatley and 
Hawks be transferred to the Fire Department as a Headquarters site. 

To create the Headquarters site, it is necessary to resubdivide 
Lot 5 of Lot 1 of D.L. 181, 196 and 2037, and the City Engineer 
has prepared a plan, copy of which is circulated. It is 


Gont 'd 
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Clause 2 cont'd 


RECOMMENDED that the Mayor and the City Clerk be authorized to sign the plan 
of subdivision of Lot 5 of Lot 1, D.L. 181, 196 and 2037, marginally numbered 
LE3948 on behalf of the City of Vancouver." 

Your Board RECOMMENDS that the foregoing report of the Supervisor of Property and 
Insurance be adopted. 


FOR QGUm. hGlQU SEE PAGE(S) J^Z^... 
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BUILDING AND PLANNING MATTERS 



RECOMMENDAT IONS 


1. Development Permit Application 

No. 63372; 954 - 56 West 7th Avenue 


The Director of Planning and Civic Development reports as follows: 

This Development Permit Application is to construct a building having 
three floors and a basement. The basement contains an office of 1 , 307 
sq.ft. which is approximately 17?^ of the total floor ar ea of the buil ding 
excluding the underground parking . The remainder of the basement 
provides for 7 off-street parking spaces. The remainder of the develop- 
ment is comprised of 5 townhouses having two bedrooms each on the main 
floor, a studio, dining room and kitchen on the second floor and a 
living room on the third floor. The floor space ratio is 1.26. 

The office and underground parking structure would cover the entire site 
with the exception of a 10' rear yard, the ingress and egress to the 
parking garage is from 7th Avenue. The five townhouses located on top 
of the basement roof slab provide approximately of the site area as 
open space. The height of the building does not exceed the permitted 
25' measured from the southerly street but does exceed the maximum 
permitted of 35' from the average elevation of West 7th Avenue (1+3' )• 

Section 3 of tho CRM-2 District Schedule, which regulations 
are subject to special approval by City Council, states: 


'In order to encourage the development of buildings 
designed to take advantage of the steep north facing 
slope the City Council may in its discretion permit 
a building at variance with the regulations set out 
in Section 1 of the Schedule after having received 
the report thereon from the Technical Planning Board 
and after consultation with the Vancouver City 
Planning Commission, In the exercise of its discre- 
tion, the Council shall also have due regard to the 
following : 

(a) The provision of private outdoor living-space, 
daylight, landscaping, the disposition of the 
required off-street parking and loading 
facilities, the location of tho building in 
relation to the site and surrounding streets 
and buildings, and its overall design, 

(b) For buildings approved under this clause only. 
Council shnl] determine the maximum floor area 
v.'hich shnll be nllowet^ having particular rcqird 
to tho factors noted above. In no case, however, 


(i) 1 hri nuiximum floor ripfict) rnt jo eixcccM) 1 , 
comput.c'd £is der;cribt;d in t. ion 1,15, of 
the Cf^M-2 Multiple Dwelling District 
Schedule and 

(ii) the height of n buildiny exceed 35' nor 
?,5 ' measured from the centre line level 
of the nearest street directly southward, ' 


r.holl : 
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Clause #1 continued 

The Design Panel dealt with this application on July 9, 1973i ^nd 
reported to the Technical Plajinin^ Board: 

"Development Permit Application #63372 
9$h-9% V/est 7th Avenue - CRM-2 

Tovmhouses 


The Panel is delighted with this innovative scheme and is 
of the opinion that projects of this kind he strongly 
encouraged. 

RECOMMRNDATION: THAT the Technical Planning Board approved 
this desifm. " 

On July 13» 1973> the Technical Planning? Board resolved that the deBip^i 
be approved. 

The Technical Planning Board in dealing with this application on 
September lU, 1973» recommended that a report be submitted to City 
Council approving Development Permit Application No. 63372 in accordance 
with the submitted application, such plans and information forming part 
thereof thereby permitting an office and 5 townhouse development subject 
to the following conditions: 

1 . Prior to the issuance of the development permit, 

(a) that the applicant can and first does obtain 
the approval of the Board of Variance for the 
development having a height in excess of 35' 
when measured from the adjacent grade at West 
7th Avenue 

(This was approved by the Board of Variance 
on September 26, 1973, Appeal No. 1920lu) 

(b) revised drawings are to be first submitted to 
the satisfaction of the Director of Planning 
and Civic Development indicating: 

(i) the details of good quality landscaping 
and satisfactory treatment of all open 
portions of the site 

(ii) that the \uiderground pairing garage will 
maintain a clear head room of 7 ' • 

(c) provisions for refuse disposal to be to the 
satisfaction of the City Engineer. 

2. Seven off-street parking spaces are to be provided in 
accordajnne with the approved drawings and all relevant 
requirements of Section 1? of the Zoning and Develop- 
ment By-law within 60 days from the date of any use or 
occupancy of the proposed development and thereafter 
to be permanently maintained a.t all times. 

^. All landscaping of the site to be provided in accordance 
with the approved drawings within 6 months of the date 
of any use or occupancy of the proposed development and 
thereafter to be permanently maintained. 

h. No signs to be permitted except by prior approval of the 
Technical Planning Board. 

The Technical Planning Board in approving the scheme relaxed the required 
off-street parking from 10 spaces to 7 spaces and the 1 off-street loading 
space was relaxed to nil on the understanding that the Department of 
Planning and Civic Development will be bringing forward an amendment to 
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the Zoninr By-law before I»eoember ^1st, 1973, and that su-h amendment 
wil] include chanp;es in the parking requirements. 

The Vancouver City Plannin,e: Commission endorsed the recommendation of the 
Technical Pi anninp Board and "that the architect be conrfa tula ted on his 
ski"" fill and imafinativ? interpretation of the CRM-? regulations". 

Commercial content for developments in the Fair view Slopes 

On October ^, 1973, the Technical Plannin,^ Board on bein^ informed 
by the Director of Planning 

"The intent in writin/j the regulations initially was to 
provide for mainly a residential district within which 
commercial development would be permitted. It was 
clearly the intent that residential use would dominate 
and that commercial use would be secondary. The first 
drafts of the refculations, in fact, provided for a maxi- 
mum of 2^% commercial, content in each case, but as a 
result of representations by the Vancouver City Planning 
Commission, this 2'^% was deleted and the regulations were 
approved with no specific limitation on the proportion 
of commercial." 

and the concern expressed by the Chairman of the Civic Development 
Committee and the False Creek Committee, considered the issue and 
resolved: 

"TR^T th» Technical Plannln,": Board ad^nt as a noiicv a 
lim-'tation of ar)T>roximately ?'^9^ on the commercial content in 
in any development, either new development or the conversion 
of (existing buildings; this -no! icy to take effect immediately 
ajid continue until the adoption of a revised by-lav for the 
Fairview SI ones." 

It is -recommended that Devei onment Permit Application ^6^^7?> be approved 
in accordance with the recommendations of the Technical Planning Board 
and City Pi annin,?r Oommi nsion. 


2. Subdivision Appeal, 3537 Osier Street: 
David James Macfarlane 

The Corporation Counsel reports as follows : 

"By a judgment of October 29, 1973, the British Columbia 
Supreme Court allowed an appeal from the decision of the 
Approving Officer, thereby permitting the subdivision of 
the property at the above address. The subdivision will 
result in the creation of lots significantly smaller than 
those in the immediate neighbourhood. Since the date of 
this judgment another case, similar to that of Mr. Mac- 
farlane, has been taken to Court and judgment has been 
reserved. 

In my opinion there are grounds for appealing the decision 
in the Macfarlane case and a Notice of Appeal should be 
filed and served. Whether the appeal should be proceeded 
with will depend to some extent on the decision in the 
subsequent case. 

I recommend that I be given authority to appeal the deci- 
sion in the Macfarlane case." 


Department Report, November 30, 1973 (BUILDING - 4) 

CONSIDERATION 

3. Development Permit Application 

No. 61931: 951 East 8th Avenue - RM-3 
"ANAVETS" Senior Citizens' Residence 

The Director of Planning reports as follows: 

"On March 22, 1973, a development permit application was filed with 
the Department of Permits and Licenses by the Architects, McCarter, 
Nairne and Partners, on behalf of the owners, to construct an apart- 
ment building containing 53 dwelling units, for senior citizens at 
951 East 8th Avenue. 

On May 4, 1973 the Technical Planning Board approved the application 
subject to a number of conditions, among which was: 

'The architectural design of the building is to be first 
approved by the Technical Planning Board on advice from the 
Design Panel' . 

The application was first seen by the Design Panel on June 25, 1973, and 
criticised as follows :- 

'The Panel is highly critical of this design and wonders if anything 
can be done about the current tendency to put old people in "stacked 
dormitory boxes." The Panel finds the proportions of the building 
"lumpish" and the appearance dreary, regimented and institutionalized. 

The Panel also questions the lack of interior and exterior recreational 
spaces and wonders why the sponsors of this building are not forced to 
provide these, as it will be the City who will ultimately be stuck with 
providing such facilities. 

The Panel is concerned about the fact that only one elevator will have 
to provide service to over 50 units. 

The Panel is of the opinion that the City needs a set of guidelines, 
governing senior citizens' housing requirements and suggests that 
such be drawn up by the appropriate body.' 

The Technical Planning Board on June 29, 1973, adopted the Panel's recom- 
mendation that the item be referred back to the architects for re-thinking 
and re-design. 

The architects for the project replied to the Panel's criticism and asked 
that the following points be taken into consideration :- 

'1. Vertical Stacking - is a very real economic reply to high urban 
land costs. Senior Citizens' housing is developed by non-profit 
organizations under rental ceilings imposed by CMHC which relate 
to the means of these tenants. Economic constraints permit little 
beyond a search for maximum yield to lower the average cost per 
unit. If it is conceded that senior citizens have a right to 
dwell within the entire fabric of the city, then the intensification 
of development and search for most economic building forms to offset 
high land costs and other high urban cost factors can only be 
reduced through further subsidizations. To date this is not 
available and we are not at liberty to seek other than the most 
economical answers within the several constraintfi imposed. 

2. General Appearance - can be improved in terms of materials, 
fenestration and colour. 


cent ' d. . . . 
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Clause No. 3 continued 

3. Massing - This is the direct result of EM-3 zoning envelope 
applied to this site. The basic philosophy behind RM-3 Is 

to encourage vertical tower forms rather than horizontal forms - 
the 'walling' of streets being seen as undesirable by City 
Planning. The result Is a squat tower form. Significant 
massing changes Imply a change or deviation from a basic zoning 
policy In force. Therefore, some Indication of the extent of 
deviation acceptable to the Technical Planning Board must be 
given, at least to the extent of Indicating basic preference 
between a slimmer tower or a horizontal, low-profile development. 
How much latitude Is available to our designers? 

4. Recreation Spaces - A social recreation lounge, minor lounge 
and lobby room have been provided at ground level. The circum- 
stance has been experienced on previous projects where Indoor 
space proved excessive. A progressive prograimne for grounds 
developed for recreation has been prepared. However, It was 

felt misleading to submit this Intended plan since Its realization 
Is contingent on tenants' desires and owners' means. 

5. Elevator - The Panel should recognize that 48 singles units 
served In the basic operation Is actually 48 persons and a 
very low level of utilization. A proper single car operation 

Is an area where the best servicing possibilities can be expected 
Is not an unreasonable answer to a low cost housing such as this. 
We ask the Panel to think In terms of people-numbers rather than 
In unit or suite numbers which In familiar apartment building terms 
might Imply two to two-and-one-half as many pepple. 

In summary, we suggest that some of the Design Panel's concerns Involve 
basic city planning Issues and policies. We cannot be expected to 
challenge these without some Indication of the line toward acceptance 
by City authorities. We ask that the opportunity for review with the 
Design Panel be afforded us, after which we will make re-submlsslon 
along mutually acceptable lines.' 

The Panel saw the proposal again on October 29, 1973, and noted the Improve- 
ments to the appearance of the building, but as no changes could be made to 
the basic concept of the building, they felt that they had no alternative 
but to reiterate their previous criticism and this time recommend refusal. 

The Technical Planning Board on November 2, 1973, deferred consideration 
of this Item for one week for a report from the Director of Planning. 

On November 9, the Technical Planning Board received the report from the 
Director of Planning, which read In part as follows :- 

'Although I share some of the Panel's criticism and concern, 
I believe the scheme which has been prepared with the detailed 
approval of Central Mortgage and Housing Corporation, meets the 
requirements of the Zoning and Development By-law and therefore 
would recommend that this design be approved. 

If this recommendation Is adopted by the Technical Planning Board, 
It should be forwarded to Council.' 

It was then regularly moved and seconded : 

'That In accordance with the recommendation of the Director of 
Planning, the design of this development be approved.' 

The Development Permit Is ready for Issuance except for the matter of 
difference of opinion on design between the Design Panel and the Technical 
Planning Board." 


The Director of Planning submits the foregoing report for the 
CONSIDERATION of Council. 
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4. Rezoning: N/S Richelieu, 
West of Oak Street 


The Director of Planning reports as follows: 

"An application has been received from M. Charkow requesting 
and amendment to the Zoning and Development By-law whereby 
Lots 12 and 13, Block 52, D.L. 526, being the north side of 
Richelieu, west of Oak Street, would be rezoned from RS-4 
One Family Dwelling District to RS-1 One Family Dwelling 
District. Mr. Charkow has submitted with his application a 
letter which states in part: 

'I have owned and paid taxes on this property for approxi- 
mately 25 years and propose to subdivide the two lots 
into three residential lots for single dwelling homes. 
One of these will be used for my own personal residence. 

The street frontage of both lots is approximately 200 
feet and 170 for depth. Subdividing these two lots into 
three 67 foot lots would make three desireable and 
practical homesites. These lots should not be in 
Shaughnessy proper as the lots are bounded by rooming 
houses and apartments to the immediate north and east 
sides, and to the south by attractive moderately 
priced homes approximately 66 foot frontage. Inciden- 
tally commercial retail stores are within one half 
block distance. 

I find it impractical and financially impossib'ie to 
build on these lots as each axea is immense. Three 
single homes wou"'d improve the area as the enc"'osed 
petition from the neighbours shows. This property has 
been used as a garbage dump for years and may continue 
to remain a disgrace to this axea unless a practical 
solution can be fo\md. I trust that this application 
will be approved by both the technical planning board 
and the town planning commission." 

Also attached to Mr. Charkow' s application is a petition by owners of 
seven properties located in the 1000 Block Riche''ieu 1100 Block Wolfe 
and 1100 Block W. l6th Avenue, recommending the rezoning be granted. 

A map is attached for information. 

The sites currently have a frontage of 98' and 105' and a depth ranging 
from 153' to 191 ' . Immediately to the north across the lane are a 
number of 66' lots which are not located within Shaughnessy and are 
zoned RT-2 Two Family Dwelling District. Immediately to the east atcroBS 
the City lane are a number of 60' lots zoned RM-3 Multiple Dwelling 
District and are outside the boiindaries of the Shaughnessy, RS-U One 
Family Dwelling District. Immediately across the street are lots of 
various sizes with a minimum of 65' frontage and IOU' in depth to 78' 
frontage and 172' in depth. Lots 5, 6 and 7 immediately across 
Richelieu to the south, having frontages of 6U' to 68' and depths ranging 
from IUO' to 199', are currently developed with new single family 
dwellings. 

An application was made on November ?0, ^^C■>^ , to rezone Lots 6 & 7, 
Block D.L. ^26, on the south side of Riohplieu. It was recoramended 
refusal by the Tpohnical Plann.in<^ Board nnd Vnnoouver City Plnnnin/r 
Comminsinn nnrt vms mibsoquently wIthrtrnTm by thr> applicant. 


cont ' d. 
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Under the tirovisions of the Zoning ajid Development By-law a site for a 
new one family dwelling in sn BS-k One Family Dwellin^r District shall have 
an area of not less thsn 9500 so. ft. and a minimum width of not less than 
8'^' except in the case of a lot of not less than 8^00 sn.ft. in area on 
record in the Land Registry Office for the Vancouver Land Registration 
District. 


The Subdivision Control By-law requires a minimiim lot area of 9500 sq.ft. 
and a minimum frontage of 85' with discretion of the Approving Officer 
under certain conditions to grant subdivision in the RS-J| One Family 
Dwelling District with a minimum frontage of 75' and minimum lot area 
of 8500 sq.ft. 

The proposal for resubdi vision shows the width of the lots to be 67.6' 
and an area of approximately 12,000 to 13.000 sq.ft. 

The Technical Planning Board on September 7, 1973» recommended that the 
application be not approved as rezoning in isolation in the RS-1; One 
Family Dwelling District should not be entertained vintil a study on the 
overall re-subdivision has been commenced and completed after discussion 
with the owners of property within the RS-I4 One Family Dwelling District 
and the Shaughnessy Heights Property Owners Association. 

On October 5» 1973» the Vancouver City Planning Commission recommended 
that the application be approved." 


The recommendations of the Technical Planning Board and the 
Vancouver City Planning Commission are submitted to Council 
for CONSIDERATION. 


i-02 CO'-Zli .^iCTlu'M SEE P&Q2iS).50Aj.(S/^ 
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FINANCE MATTERS 


RECOMMENDATION 

1 . Harbour Park Developments 


The Director of Finance reports as follows: 

"During the final stages of legal and financial work leading 
to the acquisition of the shares of Harbour Park Developments Limited 
by the City, I found it necessary to extensively use the services 
of our External Auditors, Riddel 1 Stead & Co. This was necessary 
because of the complexity of the various outstanding agreements 
and new agreements, and because I felt that an in-depth analysis of 
the financial position of the company was necessary prior to our 
assuming ownership of the shares. Up to the date of the transfer 
of the shares to the City the cost related to the above work by 
Riddel 1 Stead & Co. is expected to be slightly less than $3,000 and 
I would therefore RECOMMEND that an appropriation from Contingency 
Reserve be provided in the amount of $3,000 to pay for the above 
noted services. 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON HOUSING 


November 20, 1973 


A meeting of the Standing Committee of Council on Housing was 
held on Tuesday, November 20, 1973 in the No. 2 Committee Room at 
approximately 11:00 a.m. 

PRESENT: Alderman Harcourt (Chairman) 

Alderman Hardwick (arrived at 11:30 a.m.) 
Alderman Massey 
Alderman Rankin 

COMMITTEE CLERK: M. Kinsella 


RE COMMENDAT I ON 

1 . Sale of City-Owned Land for Senior Citizens Housing 

Council on May 29, 1973 adopted the following recommendations 
of the Standing Committee on Finance and Administration with respect 
to sale of City-owned land for senior citizen's housing: 

" (a) That the City of Vancouver offer for sale to the federal 
and provincial governments, land suitable for senior 
citizens housing for development under the federal- 
provincial arrangements as provided for in Section 40 of 
the National Housing Act as part of the Greater Vancouver 
Regional District Housing Program. 

(b) That the City request the Greater Vancouver Regional 
District to pursue further with the appropriate agencies, 
the management of federal-provincial public housing for 
senior citizens by non-profit organizations concerned 
with housing the elderly. 

(c) That the City propose to the Greater Vancouver 
Regional District that the District request the 
Province to amend the Supplementary Letters Patent 
relating to the Regional District's housing program 
to permit municipal tax losses on tax exempt senior 
citizens housing to be shared amongst member 
municipalities on the same basis as other costs, or 
pursue with the Senior Governments and the Greater 
Vancouver Regional District the concept of sharing 
the tax loss on the 75%, 12 12 ^f/o formula now 
used for public housing." 

Representatives of the Planning Department and the Property and 
Insurance office advised that Council members are referring non-profit 
organizations to civic staff who, because of the above noted policy, 
are unable to give these organizations any positive direction. Con- 
sequently, a number of non-profit organizations are being frustrated 
in their efforts to develop senior citizens housing because of 
inability to obtain sites. 


cont ' d 
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Clause No. 1 (cont'd) 

Following further discussion with those present, your Committee 
RECOMMENDS 

That Council expand its present policy re sale of City-owned 
land for senior citizens housing, as quoted below, to include 
the City itself facilitating any group who wish to purchase 
City-owned land for senior citizens housing, where indications 
are that difficulties or delays may be encountered by the group 
if the land is offered for sale by the City to the Greater 
Vancouver Regional District. 

Present Policy 

(a) That the City of Vancouver offer for sale to the federal 
and provincial governments, land suitable for senior 
citizens housing for development under the federal- 
provincial arrangements as provided for in Section 40 of 
the National Housing Act as part of the Greater Vancouver 
Regional District Housing Program. 

(b) That the City request the Greater Vancouver Regional 
District to pursue further with the appropriate agencies, 
the management of federal-provincial public housing for 
senior citizens by non-profit organizations concerned 
with housing the elderly. 

(c) That the City propose to the Greater Vancouver Regional 
District that the District request the Province to amend 
the Supplementary Letters Patent relating to the Regional 
District's housing program to permit municipal tax losses 
on tax exempt senior citizens housing to be shared amongst 
member municipalities on the same basis as other costs, 

or pursue with the Senior Governments and the Greater 
Vancouver Regional District the concept of sharing the 
tax loss on the 75%, 12 J^, 12 3^ formula now used for 
public housing. 

INFORMATION 

2 . Progress Report on Renovations of the 

Central & Oliver Hotels and Ferry Rooms 

Mrs. S. Schmid, United Housing Foundation, reported orally on 
progress to date with respect to the renovations of the Central and 
Oliver Hotels and the Ferry Rooms. Work commenced November 15, 1973 
on the renovations -- the late start was due to necessary changes 
in the plans. The United Housing Foundation hopes to have the reno- 
vations completed and the three premises fully occupied by mid 
February, 1974. Mrs. Schmid advised that tho final cost figures 
should be available to the Committee within a short time. 

RESOLVED 

To receive the progress report of the United Housing Foundation. 


sir 
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November 20, 1973 

3. Proposed Multi-Level Care Facility 
as Replacement for Taylor Manor 

Council on August 1, 1972, when considering the attached progress 
report of the Medical Health Officer, the Director of Social Planning 
and the Director of Welfare Services approved the following recom- 
mendations : 

"(a) That the progress report of the Medical Health Officer, 

the Director of Social Planning and the Director of Welfare 
Services be accepted. 

(b) That funds not to exceed $10,000 be set aside to pay for 
the services of a consultant to prepare a detailed func- 
tional report (to include estimated costs)." 

The Medical Health Officer advised that, to date, a consultant 
has not been appointed. 


That the Assistant Director, Construction and Maintenance 
Division be instructed to hire a consultant as soon as pos- 
sible to proceed to prepare a detailed functional report 
for development of a proposed multi-level care facility as 
replacement for Taylor Manor. 


At this point, the meeting adjourned into an "In Camera" 
session at 11:30 a.m. 


RESOLVED 



CITt OF VANCOUVER 


REGULAR COUNCIL MEETING 

A Regular meeting of the Council of the City of Vancouver 
was held on Tuesday, December 11, 1973, in the Council Chamber 
at approximately 2:00 p.m. 

PRESENT : Mayor Phillips 

Aldermen Bowers, Gibson, Harcourt. Hardwick 
Linnell, Marzari, Massey. Pendakur 
Rankin and Vol rich 

CLERK TO THE COUNCIL : D. H. Little 

PRAYER The proceedings in the Council Chamber were opened 

with prayer, 

ACKNOWLEDGMENT 

The Mayor acknowledged the presence in the Council Chamber of 
students from Sir Wilfred Laurier School, under the direction of 
Mr , Timmis , 

'IN CAMERA ' MEETING 

The Council was advised that the 'In Camera' Committee was 
agreeable to the matters proposed for tho 'In Camera' meeting 
with the exception of one item, which it was agreed would be 
considered in open session, 

ADOPTION OF MINUTES 

MOVED by Aid, Linnell, 
SECONDED by Aid, Hardwick, 

THAT the Minutes of the Special Council meeting (Court of 
Revision), dated November 29, 1973, be adopted, 

- CARRIED UNANIMOUSLY 

MOVED by Aid, Bowers, 
SECONDED by Aid, Hardwick, 

THAT the Minutes of the regular Council meeting, with the 
exception of the 'In Camera' portion, dated December 4, 1973, be 
adopted, after amending the resolution on page 3, concerning lease 
renewals - S/W corner of Terminal Avenue and Main Street, to 
incorporate the following suggestions of the Imperial Oil Limited: 

"the City cancel out the second 5-year term without 
penalty providing the City compensates the company tor 
50% of the company 's new investment which would bo based 
on a 10 year write-off. This compensation would be 
subject to a reduction tor that portion of the equipment, 
etc, which would have a resale or reuse value to the 
company based on values at that period in time". 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Linnell, 
SECONDED by Aid, Gibson, 

THAT tho Council resolve itself into Committee of thc^ Whole, 
Mayor Phillips in the Chair, 


- CARRIED UNANIMOUSLY 
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UNFINISHED BUSINESS 

Requested Closure of 23rd Avenue: 
West of Arbutus Street 


At the meeting on September 18, 1973, the Council passed the 
following motion in connection with the report of the Engineering 
Department dated September 14th: 

"THAT the following recommendation contained in the clause be 
deferred to allow an opportunity to the residents to present 
their views: 

'that a permanent cul-de-sac be installed on 23rd 
Avenue west of Arbutus Street, with funds to be 
provided from Account #148/7916 - Miscellaneous 
Projects Unallocated'" 

The Council this day received a delegation from Mr, J. A. 
McKenzie representing five residents and owners in the 2100 block 
West King Edward Avenue, not opposing the proposed traffic diversion 
but suggesting that the city adopt an alternative plan submitted 
by the group in a letter dated September 27, 1973, 

Mr, W, J, Sim also addressed the Council and filed a brief 
supporting the recommendations of the City Engineer, 

Following further explanation by the Assistant City Eni;ineer. 
Traffic and Transportation, it was 

MOVED by Aid, Hard wick, 

THAT this matter be referred to the City Engineer for report 
back to Council on the practicality of the alternate scheme as 
proposed by Mr, McKenzie, 

- CARRIED UNANIMOUSLY 

REPORT REFERENCE 

Water Street Beautif ication 

At a joint meeting of the Standing Committees on Civic Develop- 
ment and Waterfront and Environment, on December 6, 1973, it was 
suggested that a Report Reference be given on Water Street 
beautif ication , 

Pursuant thereto, the Director ol Planning and the City Engineer 
reported on the status of the matter, 

MOVED by Aid, Volrich, 

THAT Alderman Volrich, as a member of the U,B,C,M, Executive, 
request the Executive Director of U,B.C.M, to again urge the 
Provincial Government to consider the proposed amendments to the 
Power and Telephone Line Beautif ication Fund Act, at the next 
session of the Legislature; 

FURTHER THAT the Director of Planning be instructed to meet 
with the property owners ' groups for the purpose of reporting back 
to Council on the strategy of development, 

- CARRIED UNANIMOUSLY 

COMMUNICATIONS OU PETITIONS 

1, George Dc>rby Health and 

Occupational Centre - Burnaby 

The Council noted a letter from the Corporation of the District 
of Burnaby, dated December 5, 1973 and a letter from the Derby Land 
is Our Land Association, also dated December 5, 1973, concerning 
the George Derby Health and Occupational Centre site. It is noted 
the Municipality is seeking the support of this Council in its 
endeavour to acquire this property from the Federal Government, 


cent 'd . 
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COMMUNICATIONS OR PETITIONS (cont'd ) 

George Derby Health and 
Occupational Centre (cont 'd ) 

MOVED by Aid, Bowers, 

THAT the communications referred to above be received. 

- LOST 

(Aldermen Gibson, Linnell, Marzari, Massey. 
Rankin, Volrich and the Mayor voted against 
the motion) 

MOVED by Aid, Linnell, 

THAT the Vancouver City Council endorse the application of 
the Municipality of Burnaby to the Federal Government to return 
the George Derby Health and Occupational Centre site to that 
Municipality for retention as park land, 

(amended) 

MOVED by Aid, Hard wick, 

THAT the works "as park land" be deleted from the motion of 
Alderman Linnell, 

- CARRIED 

(Aldermen Bowers, Gibson and Linnell voted 
against the motion) 

The motion of Alderman Linnell, as amended and reading as follows 
was put and CARRIED: 

"THAT the Vancouver City Council endorse the application 
of the Municipality of Burnaby to the Federal Government 
to return the George Derby Health and Occupational Centre 
site to that Municipality", 

(Alderman Bowers voted against the motion as amended) 


2 . Langara Park: Golf Course 

MOVED by Aid, Hard wick, 

THAT the letter of c[)ngratul ations from the Park Board, dated 
December 3, 1973, with respect to the purchase of the additional 
66 acres of Langara, be received, 

- CARRIED UNANIMOUSLY 


3 , Ice Rinks Plebiscite 

The Council noted a letter from the Park Board dated 
December 3. 1973. concerning a oronosal to engage consultants as a 
study group to report on choice of sites and types of rinks for the 
five ice rinks recently authorized by the electors. The letter 
stated that the group proposed a time of sixteen weeks and a 
maximum cost of $28,500 for the preparation of a report, and 
suggested that this cost be a charge against the $2,750,000 
approved by the electors, 

MOVED by Aid, Bowers, 

THAT approval be given to engaging the Ice Rink study group at 
a maximum cost of $28,500 for the purpose indicated in the Park 
Board letter-, as a charge against the $2,750,000, on the under- 
standing that this amount will include^ any dc^sign costs. 


- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIONS (cont'd) 

4. Appointments: 1974 Grey Cup 

Festival Committee 


The Mayor submitted the following letter under date of 
December 7, 1973: 

"l wish to remind Council that the 1974 
Grey Cup game will be played in Vancouver and wish to 
^ recommend 

THAT Mr. Herman Burkhart, who was the General 
Chairman of the local Committee which 
planned and organized the festivities 
when the game was played in this city on 
the last two occasions viz 1966 and 1971, 
be appointed General Chairman of the 1974 
Grey Cup Festival Committee; 

THAT Alderman Harcourt and Alderman Volrich be 

appointed as Council members to the Committee; 

THAT I be empowered, after consultation with Mr. 
Burkhart, to name other members to the 
Committee. " 

MOVED by Aid. Linnell , 

THAT the foregoing recommendations of the Mayor be approved. 

- CARRIED UNANIMOUSLY 

5. Reorganization: 
Mayor's Office 

The Mayor submitted the following letter under date of 
December 7, 1973: 

" Mr. Colin Lowery, incumbent of the position of Executive 
Assistant to the Mayor, is scheduled to retire on May 31st, 
1974. Because of accumulated vacation, Mr. Lowery will actually 
be leaving on April 9, 1974. I therefore propose to implement 
a re-organization of the staff in the Mayor's Office, and in 
order to maintain continuity, I further propose that the re- 
organization be made effective March 1st, 1974. 

Mr. Lowery's position is, at present, included in the City's 
regular classification plan. Prior to Mr. Lowery's appointment, 
however, the appointment was made directly by the Mayor. I 
consider it more appropriate that appointment to this position 
be made on the previous basisj and be contractual in nature 
expiring with the retirement of the Mayor. I therefore propose 
to appoint Gordon Campbell, my present Special Assistant to 
the position on this basis, effective March 1st, 1974. Mr. 
Campbell will retain most of his present duties and in addition, 
will assume a significant portion of the higher level responsi- 
bilities formerly held by Mr. Lowery, such as administration 
of the office and formulation of the office budget in conjunction 
with myself. A copy of the job description is attached to this 
report. Appointment would bo made at a rate equivalent to the 
first stop of Pay Grade 31, the level at which the Executive 
Assistant position is now classified, plus the vaJuo of appj ica)ilc 
fringe benefits (1973 rate $1240 per month plus fringe botioi" i I r.) . 
Provision would bo lundo in his contract that Mr. Campboll wou 1 (1 
receive the benefit of any salary increaro which Council may 
approve for Excluded rtaff in I97'1 and also that ho would rccoive 
annual increments on the basis of Pay Grade 31 for so long as 
the contract is in effect. 

I do not intend to sock a replacement for Mr. Campbell in his 
previous position as Special Assistant to the Mayor. He will thus 


cont 'd , 
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COMMUNICATIONS OR PETITIONS (cont'd ) 

Reorganization : 
Mayor's Office (cont'd) 

obviously not have the time to assume all of Mr. Lowery's 
functions as well as continuing his existing duties. 'rtierefore, 
I propose to establish a new position of Executive Secretary 
to the Mayor. The incumbent would be responsible to Mr. 
Campbell and myself for the day to day supervision of the 
office. Duties would also include acting as a co-member of 
the Civic Entertainment Committee and in that capacity would 
assist the City Clerk in making arrangements for civic re- 
ceptions, dinners, etc. 

The new position of Executive Secretary to the Mayor would be 
part of the City-s regular Pay Plan and would be sub ject to 
classification by the Director of Personnel Services. 

In summary, I recommend that: 

1. Mr. Gordon Campbell be appointed to the position of 
Executive Assistant to the Mayor, effective March 1st, 1974. 

2. The appointment be made on a contractual basis, expiring 
on the date of my retirement, at a rate equivalent to the 
first stop of Pay Grade 31, plus the vnlue of applicable 
fringe benefits (1973 rate $1240 per month, plus fringe 
■benefits) . 

3. Mr. Campbell's new contract make provision that he would 
receive the benefit of any increase which Council may approve 
for Kxcluded Staff in 1974, and further that he would re- 
ceive annual increments on the basis of Pay Grade 31, for 

so long as the contract was in effect. 

4. Rr. Campbell's present contract, which expires December 31st, 
1973, be extended to February 28th, 1974. 

5. Council approve a new position of Executive Secretary to 
the Mayor, effective March 1st, 1974, salary and classifi- 
cation to be determined by the Director of Personnel 
Services. " 

(a copy of the job description referred 
to is on file in the City Clerk's Office) 

MOVED by Aid, Harcourt, 

THAT the foregoing recommendations of the Mayor be approved . 

- CARRIED 

(Alderman Linnell voted against the motion) 
6 . Jericho Lands 

The Mayor submitted the following letter under date of 
December 10, 1973: 

"On Friday, December 7th, 1973, the Heads of 
Agreement with respect to the balance of the Jericho 
Lands was signed on behalf of Canada by the Right 
Honourable Pierre Elliott Trudeau and on behalf of the 
City of Vancouver by myself, and I am transmitting such 
document herewith for acceptance by Council on the basis 
of and in accordance with the terms as set out therein. 

I would therefore recommend that the said Heads 
of Agreement be approved by Council and that the Cor- 
poration Counsel be instructed to take all necessary 
steps in connection therewith to obtain title in the name 
of the City. " 


cont 'd . 
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COMMUNICATIONS OR PETITIONS (cont'd ) 

Jericho Lands (cont'd ) 

MOVED by Aid. Pendakur , 

THAT the Heads of Agreement be approved by Council and that 
the Corporation Counsel be instructed to take all necessary steps 
in connection therewith to obtain title in the name of the City. 

- CARRIED UNANIMOUSLY 

7. Delegation Request: 

Vancouver Symphony Society 

MOVED by Aid. Hardwick, 

THAT, pursuant to request received, the Vancouver Symphony 
Society be permitted to appear as a delegation on December 18, 1973, 
in regard to rental charges of the Queen Elizabeth Theatre and 
the Organization's 1973 grant. 

- CARRIED UNANIMOUSLY 

BOARD OF ADMINISTRATION, DEPARTMENT OTHER REPORTS 

A. BOARD OF ADMINISTRATION 

General Report, December 7, 1973 

(1 ) Works and Utility Matters (December 7 ) 

The Council considered this report of the Board of Adminis- 
tration which contains two clauses identified as follows: 

CI. 1: Water Main Installations - 1973 Capital Budget 
CI. 2: Exchange of Lane abutting Lots 1 - 3> Block 58, 

situated in block bounded by Cambie, Georgia, 

Beatty and Robson Streets 

MOVED by Aid. Pendakur, 

THAT the recommendations of the Board of Administration con- 
tained in this report be approved. 

- CARRIED UNANIMOUSLY 

(4) Building and Planning Matters (December 7 ) 

Old Museum Building: 
Alterations and Additions 

MOVED by Aid. Rankin, 

THAT the recommendation of the Board of Administration con- 
tained in this report be approved. 

- CARRIED UNANIMOUSLY 

(6) Fire and Traffic Matters 

Fire Safety in High-Rise Buildings 

MOVED by Aid, Bowers, 

THAT the recommendation of the Board of Administration con- 
tained in this report be approved, but that representatives from 
the B.C. Research Council and the steel industry be added to the 
Committee proposed . 


- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd ) 

BOARD OF ADMINISTRATION 

General Report, December 7 (cont'd ) 

(7) Finance Matters 

The Council considered this report which contains nine clauses 
identified as follows: 


CI . 

1: 

CI . 

2: 

CI . 

3: 

CI . 

4: 

CI . 

5: 

CI . 

6: 

CI . 

7: 

CI. 

8: 

CI . 

9: 


New Schedules of Fees under the Coroners Act 
Court of Revision: Temporary Clerk III Position 
Allocation of Funds from Traffic Control Reserve 

for Automatic Counter Replacement 
Purchase of Portion of Langara Golf Course 

from CPR 

Visit of Director of Finance to Institutional 

Buyers of City of Vancouver Bonds 
Interdepartmental and Aldermanic Library 
Matters Historic: Staffing 

Engineering Department: Central Files Staff 
False Creek Development: Sub Area 6 Financing 


The Council took action as follows: 


MOVED by Aid. Hard wick, 

THAT the recommendations of the Board of Administration con- 
tained in Clauses 1 to 4 inclusive of this report be approved, 
and Clause 5 received for information. 


- CARRIED UNANIMOUSLY 


Clause 6: Interdepartmental and Aldermanic Library 


MOVED by Aid. Gibson, 

THAT the Council go on record as being in favour of providing 
an Aldermanic and Interdepartmental Library in the City Hall. 

- LOST 

(Aldermen Bowers, Massey, Pendakur, Rankin, Volrich 
and the Mayor voted against the motion) 

MOVED by Aid. Pendakur, 

THAT the Board of Administration be requested to report on 
the minimal cost of refinishing the vacated Board of Administration 
offices located at the east side of the third floor. 


- CARRIED UNANIMOUSLY 


CIVIC RECOGNITION: Mr. Bruce Robertson 

At this point in the proceedings Mayor Phillips recognized 
Mr. Bruce Robertson who was present in the Council Chamber with 
his family. Mr. Robertson was accorded Civic recognition by 
having his name entered in the Civic Merit Book as a result of 
winning a gold medal at the World Swimming Championships in 
Belgrade, Yugoslavia. 

Mr. Robertson had earlier been presented with a gold Civic 
medallion and this day was presented with a copy of the inscription 
contained in the Civic Merit Book. 


Following the above ceremony, the Council recessed and 
reconvened thereafter at an 'In Camera' meeting in the Mayor's 
Office. The Council reconvened in open session in the Council 
Chamber at approximately 4:45 p.m., Mayor Phillips in the Chair 
and the same members present, with the exception of Alderman Gibson. 
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BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd ) 

BOARD OF ADMINISTRATION 

General Report (Dec . 7) cont 'd . . . 

Finance Matters (cont 'd) 

MOVED by Aid. Hard wick, 

THAT the recommendations of the Board of Administration in 
clauses 7 to 9 of this report be approved . 


- CARRIED UNANIMOUSLY 

(8) Personnel Matters (Dec. 7 ) 

The Council considered tAis report which contains two clauses 
identified as follows: 


CI. 1: Carry-over 1973 Vacation Entitlement: 

A. R. Bethel 1 
CI. 2: Consultative Study on Youth Services 

for Crime Prevention Meeting 


MOVED by Aid. Volrich, 

THAT the recommendations of the Board of Administration con- 
tained in this report be approved. 


- CARRIED UNANIMOUSLY 


(9) Property Matters (Dec. 7 ) 

The Council considered this report of the Board of Adminis- 
tration which contains eight clauses identified as follows: 


CI. 1: Acquisition for Public Housing for Single People: 

521 East Cordova Street 
CI. 2: China Creek Park - addition and policy of sale of 

Properties: Park Sites 
CI. 3: Lots 1 to 4, S/W corner Hastings and Main Streets: 

former City Museum 
CI. 4: Britannia Community Services Centre sale for 

removal of House on 1511 Parker Street 
CI. 5: Acquisition for Public Housing for Single People: 

368 East Cordova Street 
CI, 6: Acquisition for Britannia Community Services 

Centre Site: 1517 Parker Street 
CI. 7: Acquisition for Public Housing for Single People 

378 East Cordova Street 
CI. 8: City of Vancouver Automobile Insurance 


MOVED by Aid, Bowers, 

THAT the recommendations of the Board of Administration con- 
tained in clauses 1 to 3 inclusive and 5 to 8 inclusive of the 
report be approved, and clause 4 received for information, 

- CARRIED UNANIMOUSLY 

B. DEPARTMENTAL REPORT 
December 7, 1973 


(4) Building and Planning Matters 

Rezoning Application: N/S East Broadway 
between Lillooet & Windermere Streets 


MOVED by Aid. Hardwick, 

THAT, pursuant to request received, permission be granted to 
hear a delegation on this matter. 


- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd ) 

Department Report, Dec. 7 (cont'd) 

(9) Property Matters (Dec. 7) 

The Council considered this department report which contains 
two clauses identified as follows: 

CI. 1: Requests from Committees of Council for 
Inventories of City-owned properties 

CI. 2: Request from Mt. Pleasant Information Centre 
for Children's Play Area 

The Council took action as follows: 

Clause 1 

MOVED by Aid. Hardwick, 

THAT the recommendation of the Director of Finance and the 
Supervisor of Property and Insurance contained in this report be 
approved . 

- CARRIED UNANIMOUSLY 

Clause 2 

MOVED by Aid. Hardwick, 

THAT, pursuant to request received, permission be granted for 
the hearing of a delegation on this matter. 

- CARRIED UNANIMOUSLY 

C. Development Permits: Procedural, 
By-law and AdmiAistrati ve Changes 

The Board of Administration submitted the following report 
under date of December 7, 1973: 

"in accordance with Council Resolution of October 2, 1973, 
your Board submit the attached report which sets out in 
detail recommendations for Procedural and Bylaw Changes, 
Departmental Re-organization and clarification of Admini- 
strative Authority concerning applications, processing 
and issuance of Development Permits. 

Briefly stated the recommendations are: 

1. To transfer the "Zoning Branch", Permits & Licenses 
Department to the Zoning Division, Planning Department, 
and renamed "Development Permits Group". 

2. The Division Head of the Zoning Division, Planning 
Department, to be the Zoning Planner. The Division 
to be organized into three Groups, namely: 

(i) Development Permits Group 

(ii) Zoning Administration Group 

(iii) Subdivision Control Group 

The role of the Division Head will be to co-ordinate 
the work of the three Groups, deal personally only 
with complex devGloj^mcnt matters which may be sub- 
mitted to City Council or the City Planning Commi- 
ssion, advise the Director on Policy matters and 
maintain quality control of work standards in the 
Division. 

3. The three (3) Group Leaders to have clearly dele- 
gated authority to deal with the major elements of 
the work program assigned to their respective Groups 
and in particular, the Group Leader, novelo(>iunnt 
Permits Group, to be dolcqatcd i c:;[ioiisi bi ] i I y lor: 


cont 'd . 
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BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd) 


Development Permits: Procedural, 

By-law and Administrative Changes (cont'd) 

- ensuring completion of 'outright' use items which 

are referred to the Division, and authorizing 
permit issue. 

- ensuring completion of "Director of Planning - 

discretionary items" and authorizing permit 
issue. 

- ensuring completion of all 'conditional' use items 

which are referred to the Division, including 
preparation of recommendations for submission 
to the Development Permit Committee. It is 
intended that this will require minimum con- 
sultation with the Zoning Planner. 

- ensuring that the applicant is advised of any 

items requiring completion before a permit will 
be issued. 

- ensuring completion (i.e. issuance or refusal) of 

all development permits, except as noted above. 

- ensuring all applications are processed without 

delay, for which purpose each application will 
be assigned to a specific Plan Checking Assistant 
and a record of assignments will be kept and 
checked at regular intervals by the Supervisor. 

4. The Development Permits Group to remain on the 2nd 
Floor, East Wing. The Division Head and other Divi- 
sional personnel to be located on the 3rd Floor, East 
Wing. 

5. The following additional positions be established: 

1 - P.C.A. for Sub-division Control and 
Strata Title work. 

1 - P.C.A. for Zoning Administration work and 
to undertake duties for the Board 
of Variance. 

1 - Clerk (Steno) II for secretarial duties 
for Zoning and Sub-division Group 
Leaders and Board of Variance and 
reception duty for 3rd Floor Zoning 
Division personnel. 

Classification of the positions to be recommended by 
the Director of Personnel Services to the Board of 
Administration for approval. 

6. The Director of Permits & Licenses to be responsible 
for all enforcement of Zoning & Development Bylaw 
matters. 

7. The Director of Permitr. & Licenses to continue to 
provide Plan Checking Assitstnnts I and all clerical 
and secretarial assistance required by the Develop- 
ment Permits Group, including preparation of Devel- 
opment Permit Conunittee Minutes. 

8. All applications to be received by the Director of 
Permits & Licenses. All permits to be issued by the 
Director of Permits & Licenses or the Director of 
Planning, as applicable. 

9. Corporation Counsel to prepare amendments to the 
Zoning & Development Bylaw as outlined at Item 3 of 
the attached report. 


cont 'd . 
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Development Permits: Procedural, 

By-law and Administrative Changes (cont'd ) 

10. The 2nd Floor, East Wing, permit application area 
and 3rd Floor (Zoning Division) allocated space, be 
remodelled as recommended by the Assistant Director, 
Building Construction & Maintenance Division, at an 
approximate cost of $54,600.00. 

11 . ESTIMATED COSTS & PROVISION OF FUNDS 

(a) Additional Positions - Annual Cost (1973 Rates) 

2 - Plan Checking Assistants $19,750 
1 - Clerk (Steno) 6,000 

$25,750 
3,220 

$28,970 


(b) Renovation of 2nd and 3rd Floor Areas 

$ 54,600 


(c) Ecruipment Requirement 


2 

- Drafting Desks (B $565) 

for 

$ 

1,130 

2 

- Chairs d $67 ) 

PCAs 


134 

1 

- Steno Desk 



250 

1 

- Steno Chair 



50 

1 

- Electric Typewriter 



500 




$ 

2,064 


+ 5% SS 

Tax - 


106 





2,170 


(d) Revision of Zoning Division Filing System 
Equipment 

Open shelf filing equipment $ 1,225 

4M File Folders 600 

Miscellaneous 125 

$ 1,950 

Salary Cost 

1 - Clerk Typist I 

P.G.5, $436 p.m. - 3 months $ 1,308 

Fringe benefits 132 

Total: $ 3,390 


The Comptroller of Accounts recommends that the required 
funds be included in the 1974 Departmental Budgets and that 
expenditure of necessary funds prior to adoption of the 
1974 budget be authorized. 


NOTE: 

This report has been discussed with the Business Manager 
of the Vancouver Municipal & Regional Employees' Union. 
He concurs herein. 


COMMENTS : 

Your Board has made an extensive review of the causes of 
the delays and general dissatisfaction concerning processing 
of applications and issuance of Development and Building 
Permits. 


A number of plans of reorganization have been examined. Be- 
cause of the number of compromises that have been necessary, 
the present proposal must be carefully evaluated over the 
first few months of operation. If the desired degree of 
improvement in service being provided is not being obtained, 
then an alternate plan would have to be substituted. Such 
a substitution would not result in additional starC but could 
result in additional space requirements. 


cont 'd 
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Development Permits: Procedural, 

By-law and Administrative Changes (cont'd) 

RECOMMENDATION ; 

Your Board RECOMMIJNDS adoption of the recommendations and 
procedures outlined in the attached report and further, 
recommends that a review of the implementation of the report 
be made in November 1974 and results reported to City Council 
at that time. " 

(the attachment referred to is on 
file in the City Clerk's Office) 

MOVED by Aid. Hard wick, 

THAT the recommendation of the Board of Administration contained 
in the foregoing report be approved. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Pendakur, in amendment, 

THAT recommendation (7) be changed to read as follows: 

"Plan Checking Assistants I and all clerical 
and secretarial assistance required by the 
Development Permits group to be the responsi- 
bility of the Director of Planning but will 
assist the Department of Permits and Licenses 
when time permits". _ j osT 


(Aldermen Bowers, Harcourt, Hardwick, Linnell, Massey 
Rankin, Volrich and the Mayor voted against the motion) 

The motion of Alderman Hardwick was put and CARRIED UNANIMOUSLY. 

D, Sands Hotel Development: 
Permit Applications 

The Corporation Counsel and the Director of Planning submitted 
the following report : 

"On September 11, 1973, Council passed the following reso- 
lution : 

'THAT consideration of the development permit 
application be deferred and the Corporation Counsel 
and Director of Planning and Civic Development 
report on what options are available to Council 
in this matter. ' 

This development permit application has a history which 
goes back to May 26, 1971, the date the application was 
made pursuant to the then existing C-3 Commercial District 
Schedule . 

From that date until September, 1972, the application 
received consideration at various levels, and during 
this period the scheme received some changes and modi- 
fications, all with a view to endeavouring to gain some 
improvement. In April, 1972, the scheme had received 
design approval from both the Design Panel and the Tech- 
nical Planning Board and, iu addition, the Hoard of Variance 
had granted approval to a variation of the light angles. 
All of the above actions took place subsoqtient to the 
actual approval oi t lu; app.) icii t ion (which was riibjecL 
to certain conditions) that had been grant (?d by the 
Technical Planning Hoard in October, 1971. 

A significant date in these proceedings in Soptf^ml^er hth, 
197?. On this date Council passed the lo].lowing resolu- 
tion: 

'Tlie action of l.lie 'I'ochnical Planning Hoard 
in approving this Oevc 1 f)pmcnt A[>plication subject 
to certain coiui i t ions be confirmed.' 

On January SOtli of this year Council re/.onod the site in 
question when it changed the zotjing of the West End. 

cont 'd . . . , 
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BOARD OF ADMINISTRATION. DEPARTMENT AND OTHER REPORTS (cont'd ) 

Sands Hotel Development: 
Permit Applications (cont'd) 

Betveen the date of September 6th, 1972 and today, the 
applicant has continued to rely on the previous approvals 
and in fact is seeking approval of revised drawings. 
These drawings indicate a development which is still 
within the uses covered by the previous approval. Hov;Gver, 
two elements of the proposal, namely the beer parlour and 
the specialty restaurant, have been deleted. 

Options 

The 'options' available to Council must be determined 
in the context of this historical background and of 
particular . significance is the resolution confirming 
the action of the Technical Planning Board. In the 
net result, there are really no options available in 
our view. 

The applicant in this case has acted within the provisions 
of the by-law as it existed and has had his application 
approved. Only final details remain to be finalized within 
the conditions laid down. In view of this, we are of the 
opinion that the only real 'option' open to Council is a 
direction to the Technical Planning Board and the Director 
of Planning that in view of present conditions and present 
by-law, this application be dealt with in accordance with 
existing approvals. 

We would also point out that there is no by-law provision 
that deals with the 'life' of an application, but it must, 
we think, be inferred that any application not finalized 
within a 'reasonable time' must, at some point, be con- 
sidered ns abandoned or otherwise brought to some conclu- 
sion. At this point in time Council and the Technical 
Planning Board, in our view, should advise the applicant 
in this regard and indicate a finalization date. In this 
respect we suggest the date of March 29th, 1974. This 
date should be the final date for the issuance of any 
development permit and the applicant should be advised 
that it will be necessary for the owner to submit all 
necessary material to comply with any approvals granted, 
in sufficient time to enable such date to be met." 

The Council also noted a letter from the West End Planning 
Centre dated September 17, 1973 which had been requested by the 
Council, clarifying how the proposed Sands Hotel addition contra- 
venes the West End Policy Guidelines. 

MOVED by Aid. Volrich, 

THAT this whole matter be deferred and a Committee be appointed 
comprising the Mayor and two members of Council to meet with the 
developers to discuss the project in an endeavour to arrive at a 
more acceptable development addition for this site. 

- CARRIED 

(Alderman Rankin voted against the motion) 

MOVED by Aid. Hardwick, 

THAT the letter from the West End Planning Centre dated 
September 17, 1973, be received. 

- CARRIED UNANIMOUSLY 


At this point Deputy Mayor, Alderman Rankin, took the Chair 
to relieve the Mayor to attend to otherCivic business. 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

E. Report of Standing Committee on 

Social Services, November 29, 1973 

The Council considered this report which contains four clauses 
identified as follows: 

CI. 1: Coordination of Services in the Downtown 
Eastside 

CI. 2: Future Use of the Continental Hotel (Bridge 'Y') 
CI. 3: Proposal for a Housing Relocation and 

Referral Service 
CI. 4: Emergency Shelter for Native Young People 
in the Skid Road Area 


MOVED by Aid. Marzari, 

THAT this report of the Standing Committee on Social Services, 
dated November 29, 1973, be received for information. 

- CARRIED UNANIMOUSLY 

F. Report of the Standing Committee on 
Finance and Administration dated 
November 29, 1973 

The Council considered this report which contains five clauses 
identified as follows: 


CI. 1: Department Head Miscellaneous 

Disbursements Authority 
CI. 2: Interim Operating Funds for Britannia 

Community Services Centre 
CI. 3: Outstanding Budget Items 
CI. 4: City Production of Ready-Mix Concrete 
CI. 5: Preliminary Estimate of 1974 Operating Budget 


The Council took action as follows: 


CI. 1: Department Head Miscellaneous 
Disbursements Authority 

After considering this clause of the report and proposing certain 
amendments therein, it was. 


MOVED by Aid. Bowers, 

THAT City officials travelling to Victoria on City business no 
longer require memo approval from the Mayor and Commissioner Ryan, 
but that such approval be the responsibility of the Department 
Head for himself and his senior officials; 


THAT the following Department Heads be allowed a $500 expense 
allowance per year per Department for miscellaneous small expendi- 
tures, with $100 each being allowed for the balance of 1973, to 
be provided from Contingency Reserve: 


Director of Planning 
Director of Social Planning 
Director of Finance 
Medical Health Officer 
City Engineer 
Corporation Counsel 
City Clerk 


Director of Permits and 

Licenses 
Personnel Director 
Chief Probation Officer 
Provincial Court Administrator 
Director of Welfare and 

Rehabilitation 

Fire Chief 


THAT the Director of Finance and Board of Administration 
establish the procedures and re-imbursemeut routine for both of 
the above; 

THAT the Board review the expenditures incurred under the 
above plan every six months and report to Council thereon if the 
Board considers it necessary, and 

FURTHER THAT the Police Commission, Park Board ami Library 
Board be advised of this action bciin^; taken. 

- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd) 

Report of Standing Committee on Finance 

and Administration dated November 29 (cont'd ) 

Clause 2: Interim Operating Funds for Britannia 
Community Services Centre 


MOVED by Aid, Bowers, 

THAT the recommendations of the Committee contained in this 
clause be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 

Clauses 3 to 5 

MOVED by Aid. Bowers, 

THAT the recommendations of the Committee contained in 
Clauses 3 and 4 of the report be approved, and Clause 5 be 
received for information. 

- CARRIED UNANIMOUSLY 

G. Report of Standing Committee on 
Waterfront and Environment 
dated November 29, 1973 


The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: North Arm Fraser River Public Access 

CI. 2: Building By-law - Provision for the Handicapped 

CI. 3: Waterfront Planning Study - Progress Report 

The Council took action as follows: 

Clause 1: North Arm Fraser River Public Access 

MOVED by Aid. Pendakur, 

THAT the recommendations of the Committee be approved after 
inserting the words "in this area" after the word "property" 
in recommendation (e) . 

- CARRIED UNANIMOUSLY 

Clause 2: Building By-law - Provision for the Handicapped 

MOVED by Aid. Pendakur, 

THAT this clause be referred back to the Standing Committee 
on Waterfront and Environment for clarification. 

- CARRIED UNANIMOUSLY 

Clause 3: Waterfront Planning Study - Progress Report 

MOVED by Aid. Pendakur, 

THAT the information contained in this clause under items 
(a), (b) and (c) be received; 

FURTHER THAT with respect to item (d) on the subject of 
Fisherman's Wharf, the following be approved; 

(a) the competition be withdrawn and the City Clork take 

necessary action, 

(b) that the Project Manager, in conjunction with the 
Steering Committee on the Waterfront Planning Study 
and the National Harbours Board endeavour to work 
out a joint proposal for report back to Council; 

(c) that the Mayor be authorized to negotiate at the 
senior level with the National Harbours Board and 
the Minister of Urban Affairs in respect of this 
joint proposal . 

- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION. DEPARTMENT OTHER REPORTS (cont'd ) 

H. Report of the Standing Committee 
on Community Development dated 
November 29, 1973 

The Council considered this report which contains four 
clauses identified as follows: 

Liquor Permit Application 
Sandman Motels, 180 W. Georgia St. 
Chinatown: Chinese Cultural Centre 
Illegal Suites 

Champlain Heights - Development Plan 
Areas E and F 

MOVED by Aid. Volrich, 

THAT the recommendation of the Committee contained in 
Clause 1 of the report be approved and the information submitted 
by the Committee in Clauses 2, 3 and 4 be received. 

- CARRIED UNANIMOUSLY 

I. Report of Permits and Licenses 
Department, dated November 30, 1973 

The Special Committee re Illegal Suites - Hardship Cases 
submitted the following report under date of November 30, 1973: 

"The Committee of Officials has considered the following requests under 
the policy established by Council concerning Illegal Suites - Hardship 
Cases, and repx}rts as follows: 


(a) The following applications recommended for approval by the 
Sub -Commit tee be approved: 


Rose Negryeh (tenant), 2586 Kitchener Street 

James Arthur Calder (tenant), 551 East 58th Avenue 

John £• Dinsley (teneoit), 165 S, W, Marine Drive 

Mrs, Norine Colvin (tenant), 2932 Fraser Street 

Elizabeth Pauls (tenant), 555 East 51st Avenue 

Iris Beatty (tenant), 2125 East 38th Avenue 

Jalmes Ranee (tenant), 3352 Ontario Street 

Jack Burrell (tenant), #7 - 2910 Carolina Street 

Mrs, Mary Freda Westrand (tenant), 2660 East 47th Avenue 


(b) the following applications be approved for one year from the date 
of this Resolution: 


Donald Bedwell (tenant) , 926 West 14th Avenue 

Carol Clark (tenant), 3149 East 62nd Avenue 

Ken Meadows (tenant), 2048 West 48th Avenue 

Mike Seifert (tenant), 2048 West 48th Avenue 

David James Adaunson (tenant), 1743 Bayswater Street 

David Crow (tenant), 1743 Bayswater Street 

Gary W, Roach (tenant), 1743 Bayswater Street 


(c) the following applications be approved for six months from the 
date of this Resolution: 


Charanjit Singh Randhawa (tenant) , 214 East 63rd Avenue 
David J, E, Labrosse (tenant), 184 West 12th Avenue 
Mrs, Masako Joy Marr (tenant), 942 East 37th Avenue 


cont 'd , 
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BOARD OF ADMINISTRATION, DEPARTMENT fc OTHER REPORTS (cont'd ) 

Report of Special Committee 
re Illegal Suites (cont'd) 

(d) the following applications be not approved: 


Piara Singh Kalsi (owner) , 7958 Osier Street 

Luis Baptsta Pereira (owner), 3409 Bast 25th Avenue 


(e) in respect to the above mentioned, the City Building Insp>ector be 
instructed to withhold enforcement action and to carry out the 
policy as adopted by Council on December 17, 1963, and as amended 
by Council on November 10, 1964 •" 

MOVED by Aid. Bowers, 

THAT the foregoing report be approved with the exception of 
the application by Luis Baptsta Pereira of 3409 East 25th Avenue, 
such application be granted for six months from the date of this 
resolution and that Mr. Pereira be informed that any further appli- 
cation should be submitted as a hardship case by the tenants. 

- CARRIED UNANIMOUSLY 

J. Report of the Standing Committee 

on Civic Development, December 6, 1973 

The Council considered this report which contains two clauses 
identified as follows: 

CI. 1: Langara 

CI. 2: Historic Area Advisory Board 

MOVED by Aid. Hardwick, 

THAT this report be received for information. 

- CARRIED UNANIMOUSLY 

K. Orpheum Theatre 

Mayor Phillips, on behalf of the Orpheum Theatre Committee 
submitted the following report dated December 10, 1973: 
»» 

Background 

The owners of the Orpheum Theatre, Famous Players Ltd., 
decided some months ago to turn it into a multi-theatre complex 
by gutting the interior and creating six small theatres. They 
would certainly be entitled to do this under existing bylaws as 
this would m.^rely be an interior renovation. 

The Orpheum Theatre, however, is a very special building 
for which Vancouverites have great sentimental attachment. In 
Vancouver terms, it is also one of our most historic buildings. 
Finally, it is a very fine, functional theatre for live performances. 

On all these grounds, the Orpheum Theatre should be saved. 

Need 


Sentiment aside, do wc need this building? The answer is; 
- we will very soon. The Queen Elizabeth Theatre is now turning 
away events during the busy time of the year. It hosts a wide 
variety of live performances - not just classical performances 
such as ftie Symphony and Opera. There a growing need for a second 
civic theatre to accommodate the demand for increasing variety of 
entertainment in the City. 

The Orpheum Theatre could fill this need. 


cont 'd . 


Regular Council, December 11, 1973 

BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 


Orpheum Theatre (cont'd ) 

Characteristics of the Orpheum Theatre 

The Orpheum Theatre has a seating capacity slightly larger 
than that of the Queen Elizabeth Theatre (about 2,900 people). 

It is generally agreed that the Orpheum' s acoustics are 
significantly better than those of the Queen Elizabeth 
Theatre. There is no question that the theatrical feeling 
in the Orpheum is outstanding. An event in the Orpheum 
Theatre is really an event. 

Option from Famous Players 

Famous Players are willing to give the City a free 
option to buy the Orpheum Theatre until February 15, 1974 
on the following terms: 

Total cost $ 3.9 million 


Payable July, 1974 $ 1.0 million 
July, 1975 $ 1.5 million 
" Jan., 1976 $ 1.4 million all with no 

interest 

The City would take over in July, 1975. Until then, the 
Orpheum will continue as a movie theatre. 

The Community Arts Council has estimated that a complete 
renovation job would cost approximately $2 million. This would 
involve considerable extra construction of dressing rooms, etc. 
as well as complete updating of the plant. This figure is 
considered to be on the high side. In any case, that produces 
a total price of $ 5.9 million payable over three calendar years. 

The Property & Insurance Department estimate the land 
value of the Orpheum Theatre at approximately $ 2,200,000.00. 
This means that the building, fully renovated, would cost approx- 
imately $ 3.7 million. By way of comparison, the Queen 
Elizabeth Theatre (excluding the Playliouse) cost $ 5 million 
to build in 1958 and would cost approximately $ 15 million today. 

If we were to purchase the Orpheum Theatre, Famous Players 
would build another six-theatre complex seating approximately 
3,000 people in another location on Granville Street. Theyhave 
options to purchase the necessary property. 

Saving the Orpheum Theatre would perserve a very fine 
historic building and add an important new cultural building to 
the City. There is no question that it would be a financial 
bargain. However, your Committee felt that the full cost should 
not be borne by city taxpayers. 

I have discussed this matter with Premier Barrett and he 
feels that the Provincial Government may be able to help under 
the Community Recreation Funds. He has asked for a letter 
outlining details. The subject has also been discussed with 
Prime Minister Trudeau and Urban Affairs Minister Basford. 
There appears to be a receptive attitude at the Federal level 
as well. However, no commitments have been received by either 
level of government. 

The Community Arts Council and others have indicated that 
they would bo prepared to seek contributions from the public at 
large. This is an avenue well worth pursuing. 

Recommendation 

Your Committee recommends that the City accept the free 
option offered by Famous Players up to February 15, 1974 and make 
use of that time to canvas the Federal and Provincial Governments 
and the public at large to ascertain what financial support might 
be available to the City. The Committee should then report back 
to Council in February fora decision on whether or not to exercise 
the option. " 

cent 'd 
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BOARD OF ADMINISTRATION, DEPARTMENT fc OTHER REPORTS (cont'd) 

Orpheum Theatre (cont 'd) 

MOVED by Aid. Bowers, 

THAT the foregoing recommendation of the Special Committee 
be approved . 

- CARRIED 

MOVED by Aid. Linnell, in amendment, 

THAT the following words be inserted in the recommendation 
after the figures '1974': 

"on the understanding that there is no financial 
commitment by the City at this time". 

- LOST 

(Aldermen Bowers, Linnell, Marzari , Massey and 
Volrich voted against the motion) 

The motion of Alderman Bowers was put and CARRIED. 

(Aldermen Linnell, Pendakur and Rankin voted against 
the motion) 

L, Report of Standing Committee of 
Council on Housing, dated 
November 20, 1973. 


The Standing Committee on Housing submitted the following 
report under date of November 20, 1973: 

G.V.R.D. Land Acquisition Programme 

It . , . 

At the request of Mr. Casson, Director of Housing, G.V.R.D., 

your Committee met with him 'In Camera'. Mr. Casson raised the 
matter of the land acquisition prograrrane in Fairview Slopes- The 
G.V.R.D. acts as an agent of the Provincial Government in the pur- 
chase of these lands. The Province currently has an option on the 
purchase of Alberta Lumber property at 790 West 6th Avenue, subject 
to approval of the Minister of Municipal Affairs or the Minister of 
Housing. However, there is a possibility that the Province may con- 
sider this property too expensive and be unwilling to purchase it- 
Mr . Casson put forward the suggestion that, should the Province 
not purchase the Alberta Lumber property, the City consider pur- 
chasing this site and then negotiating with the Province a land 
sv;op for sites in other parts of the City, e.g. the 1900-2000 block 
Triumph or on South-west Marine Drive. 

Alderman Hardwick advised that the False Creek Committee has 
approached the Provincial Government to urge them to purchase the 
Alberta Lumber property because of its strategic location in re- 
' lation to False Creek. It was noted that the option on this land 
expires November 30, 1973. 

There was also discusnion with Mr. Casson on the possibility of 
a swap of the Canadian I.ogion site at 7th Avenue and MapJc Street 
for a site on 70th Avenue and Marine Drive. " 

RESOLVED 

..To receive the oral report of Mr. Casson, Director of Housing, 
G.V.R.D. 


MOVED by Aid, Harcourt, 

THAT the foregoing report be received. 

- CARRIED UNANIMOUSLY 
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COMMITTEE OF THE WHOLE 

MOVED by Aid. Hardwick, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 

BY-LAWS 

1. BY-LAW TO VARY THE AMOUNTS AUTHORIZED 

TO BE BORROWED FOR CERTAIN PROJECTS UNDER 
THE 1966-1970 FIVE YEAR PLAN AND TO ADD 
THE PURCHASE OF A PORTION OF LANGARA GOLF 
COURSE TO THE AUTHORIZED PROJECTS 


MOVED by Aid. Bowers, 
SECONDED by Aid . Hardwick, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Bowers, 
SECONDED by Aid. Hardwick, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 

The By-law was deemed read accordingly. 

2. BY-LAW TO VARY THE AMOUNTS AUTHORIZED TO BE 
BORROWED FOR CERTAIN PROJECTS UNDER THE 
1971-1975 FIVE YEAR PLAN AND TO ADD THE 
PURCHASE OF A PORTION OF LANGARA GOLF COURSE 
TO THE AUTHORIZED PROJECTS 


MOVED by Aid. Bowers, 
SECONDED by Aid. Hardwick, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was, 

MOVED by Aid. Bowers, 
SECONDED by Aid. Hardwick, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 


The By-law was deemed read accordingly. 
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BY-LAWS (cont'd) 


3. BY-LAW TO CONTRACT A DEBT BY THE ISSUE AND 

SALE OF DEBENTURES IN THE AGGREGATE PRINCIPAL 
AMOUNT OF $4,443,829 IN LAWFUL MONEY OF CANADA 
FOR THE OBJECTS SET OUT IN SCHEDULE "B" 


MOVED by Aid, Bowers, 
SECONDED by Aid, Hardwick, 

THAT the By-law be introduced and read a first time, 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid, Bowers, 
SECONDED by Aid , Hard wick , 

THAT the By-law be given second and third readings and the 

Mayor and City Clerk be authorized to sign and seal the By-law, 

- CARRIED UNANIMOUSLY 

The By-law was deemed read accordingly, 

4, BY-LAW TO AMEND BY-LAW No, 3575 
BEING THE ZONING AND DEVELOPMENT 
BY-LAW (Building Lines) 


MOVED by Aid, Hardwick, 
SECONDED by Aid, Linnell, 

THAT the By-law be introduced and read a first time, 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was, 

MOVED by Aid, Hardwick, 
SECONDED by Aid, Linnell, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law, 

- CARRIED UNANIMOUSLY 

The By-law was deemed read accordingly, 

5, BY-LAW TO AMEND BY-LAW No, 4580 

BEING A ZONING BY'-LAW (3150 Rosemont Drive ) 

MOVED by Aid, Hardwick, 
SECONDED by Aid, Linnell, 

THAT the By-law be introduced and read a first time, 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was, 

MOVED by Aid, Hardwick, 
SECONDED by Aid, Linnell, 

THAT the By-law be given second and third readings and the 

Mayor and City Clerk be authorized to sign and seal the By-law, 

- CARRIED UNANIMOUSLY 

The By-law was deemed read accordingly. 
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BY-LAWS (cont'd ) 

6. BY-LAW TO AMEND BY-LAW No, 4515 

BEING A ZONING BY-LAW (6600 block Arlington Street ) 

MOVED by Aid, Hardwick, 
SECONDED by Aid. Linnell, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Hardwick, 
SECONDED by Aid, Linnell, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

MOTIONS 


1. Allocation of Land for Highway Purposes 
(4832 Knight Street) 


MOVED by Aid. Massey, 
SECONDED by Aid. Rankin, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for highway purposes, the West 7 feet of Lot 5, 
Block 7, District Lot 705, Plan 2571, 

AND WHEREAS it is deemed expedient and in the public 
interest to accept and allocate the said lands for highway 
purposes ; 

BE IT THEREFORE RESOLVED THAT the above described lands 
so conveyed be, and the same are hereby accepted and allocated 
for highway purposes, and declared to form and constitute 
portions of highway. 

- CARRIED UNANIMOUSLY 

2. Closing and Stopping up Portion of Road 
(71st Avenue, East of Laurel Street) 

MOVED by Aid. Massey, 
SECONDED by Aid. Rankin, 

TflAT WHEREAS: 

1. The City of Vancouver is the owner of all the streets and 
lanes lying within the limits of the City of Vancouver; 

2. A portion of 71st Avenue, East of Laurel Street is surplus 
to the City's highway requirements; 

3. The City owns Lots 1 and 2, Block "X", Subdivision of Lots 
7' to 10, Block "C", District Lot 319, 324 and part of 323, 

Plan 1870, on the south side of the surplus portion of 71st 
Avenue; 

4. The owner of Lots 4, said Block "X" on the north side of the 
said surplus portion is desirous of creating and acquiring a 
buildablc site composed of the surplus portion of street, together 
with the portion of city owned lands not acquired for the wideninc) 
of Marine Drive; 


cont 'd . 
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MOTIONS (cont'd) 

Closing and Stopping up Portion of Road 
71st Avenue, East of Laurel Street (cont'd ) 

5. The owner of said Lot 4 has arranged to purchase the proposed 
new site under an agreement for sale; 

6. The owner of said Lot 4 has executed a Quit Claim in respect 
to his interest in the closed portion of 71st Avenue, to enable 
the City to create and take title to the new site; 


THEREFORE BE IT RESOLVED THAT all that portion of road (71st Avenue) 
lying between the production southerly of the westerly and easterly 
limits of Lot 4, except the east two (2) feet now lane, of Lot "X", 
Blocks 7 to 10 of subdivision "C", District Lots 319, 323 and 324, 
Plan 1870; the same as shown outlined red on plan prepared by 
A, Burhoe, B.C.L.S., dated October 18, 1973, and marginally numbered 
LF 6731, a print of which is hereunto annexed; be closed, stopped 
up and title taken thereto, and 

BE IT FUl^THER RESOLVED THAT the said closed road be subdivided 
with adjacent Lots 1 and 2, said Lot "X". 

- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 6:30 p.m. 

*** 


The foregoing are Minutes of the Regular Council meeting 

of December 11, 1973, adopted by Council on December 18, 1973, 
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(WORKS - 1) 


WORKS & UTILITY MATTERS 


CITY ENGINEER'S REPORT 


A-1 


RECOMMENDATIONS : 


1. Water Main Installations - 
1973 Capital Budget 

The City Engineer reports as follows 


"The following water mains should be replaced prior "to scheduled 
1974 paving: 


Street 

McLean Drive 
Odium Drive 
Woodland Drive 
Yew Street 


Street 

Fleming Street 
Gait Street 
4.7th Avenue 
Wales Street 


WATER MAIN PROJECT 320 
From 

Powell Street 
Venables Street 
Powell Street 
10th Avenue 

WATER MIN PROJECT 321 

From 

41 si Avenue 
Nanaimo Street 
Wales Street 
4.6th Avenue 


To 

Hastings Street 
Napier Street 
Hastings Street 
11th Avenue 


To 

4.3rd Avenue 
Clarendon Street 
Elliott Street 
47th Avenue 


The above installations are to noplace leaking steel mains. Cost 
estimates for Projects 320 and 321 are $33,000 and $31,000 respectively. 

1 Rl''COMMENn that water mains be Installed on the above mentioned 
streets and tlial $33,000 lor Project 320 and $31,000 for I'rojoct 321 be 
appropriated from the IO73 Water Works Capital Account No. 128/7003, 'Prior 
to Paving - Unallocated'." 


Your Board RECOMMP,N])S that the foregoing be approved. 


2. Exchange of Lane Abutting Lots 1-3, Block 58, 
for New Outlet, being the South 20' of Lot 37, 
Plus Corner Cut-off, all in District Lot 541; 
Situated in Block Bounded by Cambie, Georgia, 
Beatty and Robson Streets 

The City Engineer and the Supervisor of Property and Insurance 
report as follows : 


"The Director of Plaiming and Civic Development, on October 10, 1973 » 
approved the issuance of a development permit to Sandman Hotels for the 
construction of a hotel, restaurant, and retail complex on a site measuring 



X 260', on the North end of Block 58, D.L. 5Ul. 


One of the conditions of issuance was that satisfactory arrangements were 
made through City Council on report from the City Engineer for acquisition of 
the existing City lane and provision of a new East/Vest lane and consolidation 
of the site to the satisfaction of the Director of Planning. 


Cont'd 
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Clause 2 Continued 


It is, 

RECOMMENDED that the following be approved: - 

(1) All that Dortion of lane shown outlined red on plan marginally numbered 
LF 6751, (comprising an area of 1,1+99 sq. ft.), be closed, stopped up and 
conveyed to the Company and subdivided with Lots 1 - 3, A, B, C, D, E, and 
P of Lots 39 and UO, Lots 37 and 38. 

(2) Sandman Inn to dedicate to the City by a subdivision plan the South 20' 
of Lot 37 (plus comer cut-off), comprising 2,U52.U5 square feet. 

(3) The exchange price to be $1.00. 

(I4) Legal costs and all costs to Effect the closing of the lane and the 
construction of the n w lane to be to the Company's accotint. 

(5) The Company to pay for the removal or re-routing of all utilities in the 
lane or provide an easement for them by an agreement satisfactory to 
the Corporation Coxinsel and City Engineer. 

(6) Lane ingress and egress to the remainder of the block must be provided 
during the construction period to the satisfaction of the City Engineer. 

(7) Sandman to lease the sub-surface of the new lane and 500 square feet of 
the existing lane abutting Lot U, the same as shown outlined red on plan 
marginally nxunbered LP 6810, by an agreement satisfactory to the 
Corporation Counsel and City Engineer for underground parking, as 
follows :- 

(a) Sandman to provide for utilities to pass through the closed 
lane area and. the lease area in a manner satisfactory to the 
City Engineer. 

(b) USE : 

Three and four split-levels of underground parking. 

(c) TEEM : 

Ninety-nine years from Jan\iary 1, 1975 or the date construction 
is completed, whichever is the sooner. 

Lease to expire on December 31» 207U or the date the proposed 
buildings are demolished, whichever is the sooner. 

(d) RENTAL : 

$150.00 per month for the first five years. 

(e) RENTAL REVIEW 

Every five years until December 31» 2001;. 

The basis of the review to be 21+^ of the net rental 

value per month on 28.55 car spaces. 

On the first of January, 2005, and every five years 
thereafter, the rental to be reviewed and calculated on 
the basis of the net rental value per month of 28.55 car 
spaces. 

The net rental value to be established by deducting 25% 
from the gross market rental value of 28.55 car spaces. 
In no case, however, is the rent to be less than $150.00 
per month. 

(f) PARKING SPACES : 

The development peimit will require that a minimum of 228 parking 
spaces be provided. The utilization of the sub-surface of 
City lanes will contribute 28.55 spaces. However, if the 
total number of spaces exceeds 228, then the rental is to 
be adjusted proportionately upwards. 

cont ' d .... 
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(WORKS - 3) 


Clause 2 Coai-t±rmed 


(g) OUTGOINQS ; 

All outgoings to be the responsibility of the lessee. 

(h) INSURANCE ; 

Lessee to carry public liability insurance in an amoxmt 
satisfactoiy to Corporation Counsel, and to hold City harmless 
against all claims. 

(i) LAST DAY OF OCCUPAMCY ; 

City to have right to require lessee to restore lane to 
original condition within l80 days of last day of occupancy. 


Lessee to enter into such agreements as may be necessary to 
enable the City to charge taxes on the portion of the parking 
garage situated beneath the lane (improvaaents only — no land 
taxes since this is included in the rental). 

(k) COyTEYAlTCE AND AGREEMENT 

Conveyance and agreement lease to be satisfactory to Corporation 
Counsel. 

The Supervisor of Property and Insurance is of the opinion that the 
rental structure is realistic and reflects market value. 

The Director of Planning and Civic Development is prepared to approve the 
attached plan, FB I30 PP prepared by Ken K. Wong, showing the 

consolidation of the closed lane with adjoining lands." 

Your Board BECOMMENDS that the foregoing recommendations of the 


City Engineer and the Supervisor of Property and Insurance be approved. 


(d) 


TAXES ; 


FOR CCU-lZ\i ACTION SEE FASE(S)..,.2^, 
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BUILDING AND PLANNING MATTERS 


BUILDING -1) 


RECOMMENDATION 

1. Old Museiam Building 

Alterations and additions 


The Director of Permits & Licenses reports as follows: 

"On June 5, 1973 City Council adopted a recommendation of the 
Standing Committee of Council on Finance & Administration to proceed in 
principal with renovations and additions to the Old Museum Building. 

Working drawings for the renovations are nearing completion 
with a view to calling tenders in a few weeks time. These tenders will 
include repairs to roofs, gutters down spouts etc. but site investigations 
have revealed that some of these parts are apparently in a potentially 
dangerous condition which require close examination. It is possible that 
heavy snowfall in the next few weeks, before a General Contract can be 
awarded, could cause some parts to fall with danger to persons below, or 
damage to the building by water entry. 

Steps should be taken to examine the structure from the exterior 
to confirm its condition which will require the expenditure of some funds 
prior to construction commencing. 

The Comptroller of Accounts reports that a sum of $697,300.00 
was provided in previous supplementary capital programs to carry out 
renovations, subject to report of tenders to Council. If the report 
recommendations are approved, the sum of $1,000.00 would be allocated to 
carry out the immediate work. 

The Director of Permits & Licenses RECOMMENDS that: 

the Assistant Director, Construction & Maintenance, be authorized to carry 
out temporary repairs or removal of any dangerous parts of the building 
to a maximum value of $1,000.00 prior to the award of a General Renovation 
Contracts' 

Your Board RECOMMENDS that the report of the Director of Permits 
& Licenses be approved. 


FOR COUUCIL ACiiOU SEE PAQliSy..5^Q. 
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FIRE AND TRAFFIC MATTERS 

RECOMMENDATION 



1. Fire Safety in High-Rise Buildings 

When the 1970 edition of the National Building Code was published 
the Associate Committee was in the middle of a study on fire safety 
in high buildings. They included certain requirements in the 1970 
Code, such as control of elevators by a keyed switch, venting of the 
building, provision of a central alarm and control facilities, etc. 
The Committee, however, made knovm that further provisions were re- 
quired including measures to control movement of smoke throiigh 
vertical shafts which, because of the "stack effect", is a greater 
hazard in high buildings than in low ones. They have now issued 
complete regulations as part of Revision Change Series #3. 

It is imderstood that, unless there are strong reasons to the con- 
trary. Council would want to amend the Building By-law to include 
such revisions. 

As an aid to designers the Associate Committee has published a sup- 
plementary document entitled "Measures for Fire Safety in High 
Buildings". Fourteen measures are set forth to lessen the danger 
from smoke movement. Examples of these measures are provision of 
open-air corridor access to stairs, pressiirizing stair and elevator 
shafts, vertical divisions of bxiildings, etc. One of the measures 
allowed in certain instances is full sprinklering of the building. 

The City Bui 1 ding Inspector is recommending that the revised sub- 
section 3*2.6 be adopted as an amendment to the Building By-law. 
The Fire Chief agrees except for one point. He feels that all 
high office buildings should be fully sprinklered irrespective of 
the employment of other measures for fire safety. A report prepared 
'by the Fire Chief and one prepared by the Building Inspector setting 
forth, respectively, their views on the matter are in the hands of the 
City Clerk. 

It should be noted that the Associate Committee have recently set up 
a task group to conduct an overall appraisal of the role of sprinklers 
in providing for fire safety in buildings, including consideration of 
so called "trade-offs". 

It is felt that the matter of sprinklering in office buildings co\ild 
be reviewed by a committee of local people with expertise in the build- 
irjg field. It is suggested that the committee be composed of: 

A representative of the Architectural Institute of B.C. 

A representative of the Association of Professional Engineers. 

A representative of the Canadian Underwriters Association. 

A representative of the Portland Cement Association. 

The Fire Chief. 

The City Building Inspector. 

It is suggested further that the chairman be the City Building Inspector.- 

Your Board RECOMMENDS that this report be received and a 
Committee be formed with representation as outlined above to study 
and report to Council on the matter of the mandatory requirement of 
sprinklering of all high office buildings; and further that the revised 
sub-section 3.2.6 of the National Building Code, 1970, be adopted as 
part of the City of Vancouver Building By-law. 


FOR COUNCIL ACTIOW SEE PAGE(S)...,M$».». 
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PERSONNEL MATTERS 


RECOMMENDATION 

1. Carry-over 1973 Vacation Entitlement - 
A. R. Bethell 


The Administrative Analyst, A. R. Bethell, has an unused 
entitlement of nine (9) vacation days in 1973. 

By Personnel Regulation he may automatically carry-over 
only five (5) vacation days to 1974. 

Due to the number of assignments he will be unable to 
take any further vacation days in 1973. 

Your Board therefore RECOMMENDS Council grant approval 
to carry over nine (9) vacation days to 1974. 


2. Consultative Study on Youth Services 
for Crime Prevention Meeting 

The Chief Probation Officer reports as follows: 

"A representative of the Solicitor-General's Department con- 
tacted Mr. A. L. Cobbin, Assistant Chief Probation Officer, requesting 
his attendance at a "Consultative Study on Youth Services for Crime 
Prevention" in Ottawa on October 29th, 30th, and 31st, 1973. This 
study was begun by the Solicitor-General's Department in July of 
this year and meetings were held across the country. Mr. Cobbin 
provided considerable material to this Study when meetings were 
held in the Vancouver area . A final meeting had been planned in 
Ottawa for the end of November, but was quickly re-scheduled because 
of the untimely death of the Project Director. 

Because of the time element, it was not possible to request per 
mission for Mr. Cobbin to attend. As he had some unused annual vaca 
tion time, he decided to take three days vacation on the dates noted 
above . 

All expenses were borne by the Solicitor-General's Department. 

Because of Mr. Cobbin ' s previous input and because the informa- 
tion obtained at this meeting has been already made available to the 
Probation Services Department staff, the Chief Probation Officer 
requests consideration to this three days vacation being changed to 
three days leave of absence with pay." 

Your Board RECOMMENDS that the foregoing request of the Chief 
Probation Officer be approved. 


FOR COUNGl ACTION SEE mi[V) 55%„ 
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FINANCE MATTERS _ 

A-7 

RECOMMENDATIONS 


1. New Schedules of Fees 
under the Coroners Act 

The Director of Finance reports as follows: 

"On October 30, 1973, an Order-in-Council was made by the Lieutenant-Governor 
prescribing new fees under the Coroners Act to become effective November 1, 
1973. 

Generally, the increases are in the areas of:- 

(a) costs that are incidental to an inquest or an inquiry 
(eg. morgue rates, use of autopsy room, etc.), 

(b) fees paid to the Coroner, and 

(c) fees paid to medical practitioners. 

The new areas of cost that have been introduced, as a result of the revisions 
are:- 

(a) payments to jurors (in line with what has been provided by the 
Jury Act for jurors in criminal cases) , 

(b) payments to witnesses (to be the same as allowed to witnesses for 
the Crown in criminal cases under the Supreme Court Rules, 1971), 
and 

(c) the introduction of general administration charges for inquiries 
and inquests. 

The overall effects of these amendments for the remaining two months of 1973 

and for 1974 are as follows: » v r. v 

November-December 

1973 Total Year 1974 

Increased Charges City of Vancouver 

a) Jurors Fees $ 672 $ 4,032 

b) Witness Fees 235 1,411 

c) Examinations per Lions Gate 

Hospital 960 5,760 

Plus: Estimated increase in charges 

from outside municipalities 2.800 $4,667 17.000 $28,203 

. Increased City Charges to Outside Municipalities 

a) Costs incidental to an 

inquest 457 2,742 

b) Coroners Fees 434 2,607 

c) Medical Practitioners Fees 466 1.357 2.794 8.143 

Net Increased Costs to City of 
Vancouver (I-II) $ 3.310 $20.060 


The Director of Finance recommends as follows: 

(a) That the net increased Coroner's cost in 1973 amounting to $3,310 
be provided from Contingency Reserve 

(b) That the summary of increased Coroner^ Fees and Costs, which is 
estimated at $20,060 for the full year 1974 resulting from revisions 
in the Coroners Act, be submitted to Council for Information. " 


Your Board RECOMMENDS the foregoing recommendations of the 
Director of Finance be approved. 
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2. Court of Revision: 

Temporary Clerk III Position 

The City Clerk reports as follows : 

"For the past three years it has been necessary to employ 
temporary help to provide secretarial service to the Real Property 
Court of Revision which commences sittings on January 28, 1974, 
in City Hall. 

The workload of the City Clerk's Office is such that it 
would be difficult to provide this service from our regular staff. 

It is 3?ecommended, therefore, that authority be given to 
employ temporary help for approximately 20 working days to assist 
the Court of Revision, at an estimated cost of $700. This is 
based on a Clerk III classification for the work, as classified 
by the Personnel Department in 1972. 

It is also recoiranended that the necessary funds be approved 
in advance of this Department's 1974 Budget." 

Your Board RECOMMENDS the foregoing recommendation of the 
City Clerk be approved. 

3. Allocation of Funds from Traffic Control 
Reserve for Automatic Counter Replacement 

The City Engineer reports as follows: 

"The Traffic Division has fifteen mechanical -electrical traffic coianting 
machines, which are used each year to record traffic volumes throioghout the 
City. 

Because of age, the seven older units (three purchased in 1958 and four 
purchased in 1963) have reached the point where maintenance requirements 
indicate replacement is necessary. Another unit was recently damaged beyond 
repair while on the street. 

We have received tenders for the eight replacement units required. The 
low bidder, whose units we have determined will meet our requirements, is 
Ametron, Western Hemisphere. Their bid is 15,24.6,12 which excludes 5% Provincial 
Sales Tax. 

The City Engineer RECCMMENDS that $5,550.00 be appropriated from the Traffic 
Control Reserve Fund for this purpose," 

Your Board RECCMMENDS that the foregoing report of the City Engineer be 
approved . 

4. Purchase of Portion of Langara 
Golf Course from CPR 


Your Board has received the following report from the Director of Finance 
regarding the financing of the purchase of the portion of the Langara Golf Course. 

"The purchase price for the 66.1 acres is $4,500,000, of which $450,000 has 
been advanced as a deposit and the balance of $4,050,000 is payable on January 2nd, 1974.. 
This financing is being arranged through the Debt Charges Equalization Fund on a tempor- 
ary basis, pending sale or lease of a portion of the property in order to reimburse the 
Debt Charges Equalization Fund. The borrowing authority used for this purchase rests 
in the 1966 - 70 and 1971 - 75 Five Year programs in a category of borrowing authority 
labelled "Subject to Varying", which was created through the replacement of anticipated 
borrowing by providing funds from the Revenue Budget. The total amount available in 
the Subject to Varying is $4,443,829, consisting of: 


cont 'd 
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FINANCE - 3) 


Clause #4 continued 


1966-70 Five Year Plan 


Sewers 

Street Lighting 
Land Purchase Fund 
Georgia Viaduct 


$1,296,265 


100,000 
250,000 
941,564 


1971-75 Five Year Plan 


Streets 


1,856.000 
4,443,829 


Total 


The balance of the funds required will be provided from the 1973 Supplementary 


Capital Budget and amounts to $56,171. Further funds will be required for the purchase 
of the C.P.R.'s share of the equipment related to the Golf Course but this is outside 
of the actual purchase agreement and relates to the City - C.P.R. Golf Course operating 
agreement. These funds will also be provided from the 1974 Supplementary Capital Bud- 
get but the amount is unknown at this time. 


To arrange the financing requires the following actions on the part of Council 


and I would therefore recommend that Council: 

(a) Approve the varying bylaw presented later this day changing the purpose 
of the borrowing authority listed above from that authority to a purpose 
labelled "Purchase of a portion of Langara Golf Course". 

(b) Approve the debenture bylaw presented later this day, which contains a 
callable feature, for a total amount of $4,443,829. 

(c) Allocate and appropriate the proceeds of this debenture for the purchase 
of Langara Golf Course portion, as a part of the 1973 Capital Budget. 

(d) Appropriate $56,171 from the 1973 Supplementary Capital Budget Funds, for 
the same purpose. 

(e) Approve the sale of the debenture created by the authority of the deben- 
ture bylaw, to the Debt Charges Equalization Fund at par. 

(f) Authorize the Director of Finance to exercise the callable provision of 
the debenture as soon as the funds are available from the sale or lease 
of the property, in order that the Debt Charges Equalization Fund can be 
reimbursed. Whereas ordinarily the profit on sale of property is brought 
into the Special Property Sales Reserve, in this particular case both 
the recovery of the cost on the sold or leased portion plus the profit 
related thereto will be used to retire the debenture originally issued 

to the DCE to purchase the property. 

Your Board recommends Council approval of the recommendations of the Director 


INFORMATION 

5. Visit of Director of Finance to Institutional 
Buyers of City of Vancouver Bonds 

The Director of Finance reports as follows: 

" On October 2nd, 1973 Council approved my trip to 
Toronto, Montreal and New York for the purpose of discussions 
with numerous of the institutional buyers of our bonds. My 
timing for this trip depends to a large extent on the timing 
of the Municipal Finance Authority's activities in the Canadian 
bond market, and it had been my intention to take the trip in 
late November. However, the M.F.A. has not yet decided on its 
market timing, and I am therefore delaying the trip to late 
January or early February. " 


of Finance. 


Your Board submits the above report of the Director of Finance 
for Council's INFORMATION. 


%11 . 
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RECOMMENDATION 

6. Interdepartmental and 
Aldermanic Library 


The establishment of an interdepartmental and Aldermanic Library 
as a branch of the Main Public Library, on the Third Floor of the 
City Hall, was referred to the Board for report back as to the feasi- 
bility of combining present departmental libraries with the proposed 
Civic Library. 

I have discussed the feasibility with the Department Heads, but 
not with Members of Council. There was little enthusiasm expressed 
by the Departments, with one exception, and this Department employs 
a Librarian on a casual basis. 

¥hile the employment of a Librarian would no doubt improve the 
effectiveness of each Department's library, there would be no overall 
improvement in efficiency by just locating the individual libraries 
at one location. The Departments that do have libraries of any sig- 
nificance generally require those libraries to be located at hand in 
their own Departments. Some material, however, could be released by 
the larger Departments, but the usefulness of this material as a 
general Library has not been demonstrated. The City Librarian believes 
that the Departments would find that a professional Librarian would 
improve the usefulness of the individual libraries, or of course a 
central Library, if it were established. 

All the expenses of establishing a central Library have not been 
identified. The City Librarian considers that stenographic help would 
have to be provided. An amount for additional books and publications, 
in addition to present departmental allowances, would have to be 
budgeted for, and no doubt this total budget would grow. 

To determine the effectiveness and demand for the proposed Library, 
your Board suggest that a start be made in a small way in the space 
recently vacated on the Third Floor of the City Hall. Arrangements 
could be made to have a minimal Library administered by the City Clerk 
possibly through the Aldermanic Secretaries. The present space could 
be renovated and used jointly as a Library and an Aldermanic and depart- 
mental meeting room. The existing partitions could be removed, some 
furnishings provided on an open-area basis so that if the Library did, 
in fact, grow or some space was required for otfier civic use, limited 
additional expenditure would be required for further alterations. 

A very approximate estimate has been prepared to provide tfiis 
space; the estimate ranging from $25,000 to $35,000 depending on the 
type of furnishing, provision of air conditioning, etc. Not all these 
costs would be attributable to the Library - Meeting Room since many 
of the renovations are required in any case, regardless of the use to 
which the space is put. 

Tfio Director of Finance advises lliat. tfiis work has iiot. been includcxl 
in tlie allocation I'or the City Hall alterations and renovations to date 
and if approved would be provided from tlio unallocated 1973 Supplementary 
Capital Budget.. 

Your Board RliCOMMEND t.hat. t.he vacant, space at. t.ho vast end o{' t.ho 
Third Floor be rinisfied on an open-artni basis fit an est. inuited cost u 1' 
$35,000 and provision bo made I'or a Library - M(^eting Room as out. lined 
in tfiis report; the funds to bo provided from t.fie 1973 Supplementary 
Capital Budget.. 
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7 . Matters Historic: Staffing 

The Director of Planning reports as follows: 

"I. BACKGROUND AND TERMS OF REFERENCE 

In February of 1973, a Local Initiatives Project concerned 
with Historic Buildings was begun. The terms of reference 
were to develop means for the City of Vancouver to recog- 
nize, evaluate and manage its physical heritage. An Archi- 
tect and an Historian were employed to carry out this study. 

In May, City Council authorized extension of the positions 
until December 31, 1973, with the terms of reference 
enlarged to include any matter of historic interest to the 
City and with the matter of possible further extension to 
be reported on in September, 1973. 

II . HERITAGE CONSERVATION 

Under the initial terms of reference: 

a. Criteria were developed for designation under heritage 
legislation, and an identification and evaluation pro- 
cess were developed. 

b. A compilation and study of existing historic legisla- 
tion in North America was begun and recommendations for 
a Charter Amendment and City Bylaws have been made to 
Corporation Counsel and the Standing Committee on Civic 
Development . 

c. A pilot study of one area of the city was completed. 

d. A study of items necessary for "Heritage Conservation" 
was undertaken and is presently being prepared for 
publication . 

Under the enlarged terms of reference, any matters of 
historic interest were to be considered and consequently: 

a. Zoning and signing regulations were discussed for the 
Historic Area with the Historic Area Advisory Board 
and also with Corporation Counsel and the planner work- 
ing on a new signing bylaw. A draft Historic Area 
zoning bylaw was drawn up and it began its circulation 
through normal channels. 

b. Possible historic merit of several buildings was 
researched when specifically requested. Buildings 
studied included several for the West End Team. 

c. The Historic Area Advisory Board General Report was 
prepared . 

d. Many items were researched for the HAAB and guidelines 
were developed for specific buildings in the historic 
area which were undergoing alterations of one type or 
another. 

III . WORK WHICH REMAINS 

Charter amendments should be received in the spring of 1974 
Once these are received, new City Bylaws should be consid- 
ered. 

A survey of the City is required to determine which build- 
ings might merit designation as heritage property. A full 
survey will take time and it would be at least two years 
before such a survey will be near completion. 


cent 'd . 
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Clause #1 continued : 

An inventory of potential heritage properties must be com- 
piled and maintained. To keep a current inventory, it must 
be constantly updated to register alterations, demolitions, 
and any other changes. This is a continuous process. 

With legislation allowing the City to designate heritage 
items, work will be generated by citizens requesting that 
specific buildings and structures be designated. These 
buildings and structures will need to be researched, evalu- 
ated and carefully considered before any designation can be 
made . 

The zoning bylaw and sign regulations for the Gas town/China- 
town Historic Area have not yet been passed and more work on 
them is required before they can be passed. Zoning and sign- 
ing have been discussed and considered for the historic area 
since it was first declared in 1971. It is to be hoped that 
such bylaws can be passed by July, 1974. 

There is a continuing need for research to be performed for 
any Board which is responsible for overseeing the develop- 
ment within the Gas town/Chinatown Historic Area. 

When the Vancouver Heritage Advisory Board is created, fur- 
ther historical research and related work will be generated. 

Heritage input should be included in any local area study so 
that some of the ideas presented in Seelig's "Time Present 
and Time Past" can be implemented where they are appropriate. 

The evaluation methods and criteria which have been developed 
have to be strengthened and perfected. 

Management tools for designated properties have to be 
developed . 

The economic benefits and problems of heritage conservation 
must be researched further. Protection of property owners 
needs further consideration. Further Charter Amendments may 
be necessary to allow compensation of owners by various 
methods . 


IV. CONCLUSIONS 

For these reasons it was recommended and approved by Council 

that four LIP persons be hired to carry out an historical 

survey for the City. We are now awaiting official word of 

the project's acceptance by the Federal Government. 

If the heritage work is to continue, (including the LIP pro- 
gram) it will be necessary to extend the two positions, and 
an extension to December 31, 1975 is proposed to complete 
the basic program described in this report. 

Furniture required for these positions is available from 
central stores, so there will be no capital costs related to 
these positions. 


Accordingly, it is RECOMMENDED that the two Planning Analyst 
positions be continued until December 31, 1975." 


Your Board RECOMMENDS that the recommendation of the Director 
of Planning be approved. 


580 


Board of Administration, December 7, 1973 (FINANCE - 7) 

8. Engineering Department: 
Central Files Staff 


The City Engineer reports as follows: 


"On February 13, 1973, Council approved the Board of Administration 
Report dated February 9, 1973 respecting additional temporary staff for 
the Engineering Department Central Files unit. Staff approved were: 

(a; One Clerk Typist II - to relieve the senior Records 

Clerk, to organize, schedule the transfer of material 
and set up procedures and manuals for the new Central 
Files system. 

(b; One Clerk Typist II - to perform duties to reduce current 
unfiled correspondence backlog. 

(c) A further review and report to Council to be made of the 
staff situation, prior to December 31, 1973. 

The following outlines the findings of an interim review of the 
Central Files situation. 


The Engineering Department files system is large and complex and 
requires considerable time for staff members to be trained and become 
knowledgeable in its content, practices and procedures. 

Several unexpected problems have occurred, interfering with the 
implementation schedule proposed in the Board report : 

(a) The difficulty in locating appropriate candidates for 
the above positions, causing a further delay and 
increase in the work backlog of several man months . 


(b) The additional time lost training the temporary staff 
recruited, and the replacements in two other permanent 
Central Files Unit positions. 

(c) The unexpected increase in incoming documents to be 
recorded, circulated, and filed. (Approximately 25% 
over 1972). 

(dy The unusually high amount of sick time and staff 

turnover experienced in the filing unit during 1973. 
(Four of the present five staff members of the unit 
(excluding Traffic) commenced service in 1973). 


The build up of unfiled correspondence in past years and the relocation 
of Engineering Department staff resulting from office changes created the need 
for the temporary assistance approved by Council. While the temporary staff 
were hired to eliminate the extreme backlog of work accumulated to 1972, it 
has not been possible to avoid further build up due to the reasons outlined 
above. The current situation indicates an equally critical requirement for 
temporary help exists for 1974. Day to day volumes have now grown to a point 
where, approximately $1,200 was used by Central Files staff in overtime in 
1973. 

Implementation of the new filing system referred to in the Board report 
of February, 1973, has been delayed because of this extreme backlog. 

We are therefore reassessing departmental filing systems, practices 
and procedures. A comprehensive report will be presented to Council in 
the New Year respecting staff needs or changes, to correct the present 
situation and provide for the continued operation of the Central Files or 
files systems on an efficient basis in the future. 

Until this review and report has been completed, however, it is 
necessary that the two temporary positions approved by Council on February 
13, 1973 be extended. If this is not done, we will continue to lose ground 
in our filing situation. Such temporary staff will be required for at least 
the full year of 1974 to carry on with current programs of work under the 
present system. cont'd . . 
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Clause #8 continued : 

I therefore RECOMMEND: 

(a) That the two temporary Clerk. Typist II positions 
(as approved by Council on February 13, 1973) be 
extended for the full year of 1974, subject to 
Council action respecting staffing as will be 
included in the forthcoming comprehensive report, 
at an estimated cost for 1974 of $12,200 (existing 
borrowed furniture and office equipment will be 
retained) . 

(b) That the required funds be approved in advance of 
approval of the 1974 budget". 

Your Board RECOMMENDS the foregoing report of the City Engineer 
be approved. 

9. False Creek Development: 
Sub Area 6 Financing 

The Director of Finance and E. D. Sutcliffe, Special Consultant, report as 

f ol 1 ows : 

ft 

Introduction 

On November 20, 1973 Council gave consideration to the Planning Department's 
report on proposals for the development of Area 6 and the Director of Finance and Special 
Consultant's report on the economics of the proposed development. With reference to the 
financial aspects of the development. Council directed the Special Consultant to: 

"prepare detailed procedural plans for the physical, social, and 
economic development for the first stage, for report back to Council." 

Subsequent to Council's action, the Director of Finance and the Special Consul- 
tant have developed a proposal for the financing of civic expenditures for the develop- 
ment of the City-owned lands. 

Estimates of Expenditures 

It has been estimated that the City's total front-end expenditures for the 
development and servicing of the land will total approximately $8.9 million. The further 
estimated expenditures for treatment of Sixth Avenue, developm.ent of the open space, and 
construction of the marina will total approximately $4.9 million, for a grand total of 
$13.8 million. To date, the City has expended $2.8 million on land acquisition and 
development and have appropriated a further $1.0 million for budgeted expenditures. This 
leaves a remainder of $10.0 million to be financed. The estimated timing for this finan- 
cing requirement is as follows: 

1974 $1,700,000 

1975 5,000,000 

1976 2,700,000 

1977 600,000 

$10,000,000 

Availability of Financing 

One available source of financing would be from the Central Mortgage and Housing 
Corporation under Section 42 of the National Housing Act. This legislation provides for 
loans to wjnicipalities for land assembly and development. Financing can be obtained for 
90% of the costs associated with the acquisition and development of land for housing and 
other ancilliary purposes. The funds can be obtained for a fifty year term at an inter- 
est rate of 8% per annum and principal repayment terms can be negotiated with CMHC. 

Consultation with CMHC 

Your officials have held preliminary discussions with the local officials of 
CMHC on the feasibility of borrowing funds under Section 42 of N.H.A. for the stated 
purposes of developing Area 6 and for the estimated requirement of $10 million. The 
CMHC officials expressed their approval of the proposed financing scheme and indicated 
that the City's application for funds would likely receive favourable treatment. For 
reasons associated with the fact that the CMHC budgetary year ends on December 31, it 
was indicated that the City would likely receive more favourable treatment if the applic- 
ation was received in 1973 rather than in a later period. 


cont 'd . . . . 
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Clause #9 continued : 

Consultation with the Provincial Government 

It fs a requirement of the CMHC that the Provincial Government petition the 
CMHC on behalf of the City for funds under Section 42 of the Act. Accordingly, your 
officials held discussions with the Minister of Housing, the Honourable Lome Nicolson 
regarding this aspect of the legislation and the Minister indicated that he would give 
consideration to the City's request on this matter. 

In addition, your officials held discussions with the Deputy Minister for 
Municipal Affairs and briefed him on the possibility of the City borrowing funds from 
the CMHC. He indicated that he saw no serious impediment to the City borrowing these 
funds . i 

Legal Considerations 

It would appear that the City has the legal power, under Section 192 of the City 
Charter, to borrow funds from the Federal Government without reference to voter approval. 
However, the Corporation Counsel has indicated that he wishes to consider this matter 
at greater length before rendering a final opinion. 

Proposal for Borrowing Funds 

It is proposed that the City make application to CMHC for a loan of up to $10 
million under Section 42 of the National Housing Act for the purposes of developing the 
City-owned lands in Area 6. 

The implications of this action would be that if the City has the legal author- 
ity, it could borrow funds up to the stated amount for the stated purpose, but subject 
to the City actually expending that amount. Thus, the City would have access to the 
funds, but would not be required to borrow the full amount if it was not required. 

Conci us ion : 

Your officials are of the opinion that the funds available under Section 42 
of the National Housing Act represents the best source of financing for the development 
of False Creek, both in terms of the cost of borrowing and the flexibility in borrowing. 
It would appear that the City would be successful if these funds were requested. 

Recommendations : 

It is recommended that: 

(a) The Minister of Housing be requested to petition the CMHC on the City's 
behalf to authorize a loan of up to $10 million for the development of 
City-owned property in Area 6 of the False Creek basin. 

(b) The Corporation Counsel be requested to provide an opinion on the City's 
legal authority to borrow the stated funds from the CMHC without voter 
approval. " 

Your Board RECOMMENDS the foregoing recommendations of the 
Director of Finance and E.D. Sutcliffe, Special Consultant, be 
approved . 


council ACTION SEE mi[S) 6^,t2L^ 


A-9 


Board of Administration, Ueaember 7, 1973 (PROPERTIES - 1) 


FRDFERTY MATTERS 

HEUDMWEFUATIONS 


1 . Acqursition for Public Housing, for Sinp;le People; 

Sfte" 'B'', IT/S Cordova Street, Between Jackson and Princess Aves . 
Lot 2a. Block 53. D. L. 196 
S2.1 East Cordova Street 

The Supervisor of Property and Insurance reports as follows :- 

"Lot 28, Block 53, District Lot 196, known as 521 East Cordova Street, 
situated within Site 'B' , N/S Cordova Street, Between Jackson & Princess 
Avenues, is required for the proposed Public Housing for Single People, 
confirmed by City Council, June 19, 1973. 

These premises comprise a two-storey fraune building with a main floor 
area of 96U square feet, erected in 1901 on a site 25* x 122', «oned M-2. 
This dwelling contains 7 rooms, 7 plumbing fixtures, patent shingle roof, 
siding exterior; the basement is part concrete and part earth floor; and is 
heated with a gas-fired hot air furnace. This dwelling is in fair condition 
for age and type. 

The vendor resides in Hong Eong, and following negotiations with her agent, 
they have eigreed to sell subject to the following conditions :- 

(1) Sale price to be $30,000.00 

(2) Adjustment date to be December 31 t 1973 

(3) The above price will be paid as follows :- 

(a) The amotmt of $2^,500.00 to be paid when a Deed 
of Land is executed in favour of the City of 
Vamcouver 

(b) The remaining amount of $U»500.00 to be paid 
when a certificate is received fix>m the 
Department of National Revenue verifying the 
payment of Capital Gains Tax by a non-resident 
vendor. 

(U) The occupants will remain as tenants of the City of Vancouver until 
February 28th, 197U» at which time the dwelling will be demolished. 

The above price of $30»000.00 represents a fair and reasonable value for this 
property. This amount has been reviewed by Central Mortgage and Housing 
Corporation and the details of this transaction entered in their records. 

RECOMMEirDED That the Supervisor of Property and Insurance be authorised to 
acquire this property for the sm. of $30,000.00 on the foregoing basis, 
chargeable to Code # 565/1303." 


Yotir Board 

Recommends that the foregoing RECOMMENDATION of the Supervisor of Property and 
Insurance be approved. 

2. China Creek Park - Addi'tion, and Policy' of Sale of Properties ; 
Park Sites 

City Clerk has forwarded to me for report, a letter dated October 
24th, 1973 from the Board of Parks & Public Recreation regarding 
the subject matters; I would report as follows :- 

"(a) China Creek Park - Addition 

On October 1st, 1964, City Council dealt with a report from 
the City Engineer re closure and sale of portion of Prince 

Cont'd . . . 
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Clause 2 cont'd 

Albert Street, North of 6th Avenue, for consolidation with 
abutting lands owned by the Great Northern Railway Company 
to create a large multiple dwelling site. The Easterly 
boundairy of this private site was St. Catherines Street. 
The consent of asi abutting owner is required before a highway 
caxi be closed and for this reason it was one of the City 
Engineer's recommendations which was approved by Council, 
October 1st, 1964. 

"(d) The Company to consent to the closing of St. 
Catherines Street north of 6th Avenue to be 
added to the adjoining park." 

The original trainsaction, approved by Council on October 1st, 
1964, was not proceeded with and in view of the elapsed time, 
the matter was again reported to Council under Board of 
Administration, Works & Utility Matters, Jauiuary 5th, 1968. 
In this report, the City Engineer and the Board of Administration 
recommended under Clause 3 (e): 

"The owner of Parcel A of Block 84, D.L. 264A to consent 
to the closing of St. Catherine Street North of 6th Avenue 
abutting said Parcel A. " 

This recommendation was adopted by Council on January 9th, 
1968. 

Following a very complicated legal and survey trsinsaction, the 
City has now closed St. Catherines Street and has title to this 
parcel which is legally described as Lot 1, Block 84, D.L. 264A. 
It is held as a Capital Asset and there is no intent to release 
it for sale. It is presumed that if the Board of Parks & 
Public Recreation now wish to acquire title to this property 
for the extension of China Creek Park, they should make of- 
ficial application to purchase it from the City. There is a 
6" sauiitary sewer located on this former road allowance. 


(b) Policy re Sale of City-owned Land 
to Board of Parks & Public Recreation 


The Board of Parks & Public Recreation at its meeting on 
October 24th, 1973, "Resolved that Council be requested to 
clarify p>olicy with respect to sale of City-owned land, 
potential park sites and land adjacent to existing parks." 
The Park Acquisition Program is established at the commence- 
ment of each 5-year plan, after examination and review by 
staff of the Board of Parks & Public Recreation and members 
of the City's Pleinning Department, who prepare an official 
Park Purchases Program divided into Table I for acquisition 
during the 5-year period and Table II for future parks to be 
protected by purchasing. 

There are times when additional opportunities present 
themselves for the provision of parks in the City. These 
opportunities have been initiated by the Planning Department 
or the Park Officials and are reported to City Council with 
a recommendation that a reserve be placed on the City lands. 
This reserve is maintained so that these lands can be included 
in subsequent Five Year Plans. There are a number of examples 
where this has been done; e.g., the Kerr Street dump is 
reserved and payment deferred to the next Five Year Plan; 
Strathcona Linear Park involves City lands and it is reserved 
for park purposes; the land at 29th and Cariboo is also 
reserved for Park Board purposes. 

It is, 

recommended that this report be sent to the Park Board for 
its information and consideration for future action." 
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Clause 2 cont'd 


Your Board 

RECOMMENDS that the foregoing recommendation of the Supervisor 
of Property and Insuraince be adopted, 

(Copies of the Board of Parks letter dated Ofitotaer' 2k/73 are 
attached for information) 

3. Lots 1 to !;> Block 12, D.L'. 196 ; 

Situated; S/W Corner Hastingsand Main Streets; Former City 
Museum 


The Supervisor of Property and Inauranoe reports as follows :- 

"The building situated on City-owned Lots 1 to U» Block 12, District Lot 196, 
is presently being renovated and remodelled for use by civic departin«nts. 
A survey was reqiiired in this connection and it was considered advisable to 
take advantage of the survey and consolidate the four lots to form one 
parcel. 

The City Engineer has prepared a plan of subdivision, and it is 

Recommended : 

That the Mayor and the City Clerk or their Deputies be authorized to sign 
the plan of subdivision of Lots 1 to Uf Block 12, District Lot 196, 
marginally numbered LD lUl2, on behalf of the City of Vancouver." 


Your Board 

RECOMMENDS, that the foregoing Recommendation of the Supervisor of Property and 
Insurance be adopted. 


HTFOHMATION 

Britannia Community Services Centre Sale for Removal of House 
on Lot 23, Block 2L\., D.L. 26i|A, Known as I5II Parker Street 

The Supervisor of Property & Insurance reports as follows :- 

"On March 20th, 1973, Council approved the acquisition of the 
subject property as part of the Britannia site. It was re- 
ported at that time that the dwelling was in good condition 
and possibly suitable for sale for removal. Upon acquisition, 
the premises were rented. It has been the City's experience 
in the past that houses offered for sale suffer considerable 
vandalism during the interval between vacancy and sale, and 
when the dwelling was vacated early in November it was im- 
mediately advertised for sale for removal. 

Tenders were opened in public on November 19th, 1973 and 
only one tender was received. Mr. Angelo Martinello submitted 
an offer of $1,000.00, plus 5% sales tax axid the Supervisor of 
Property & Insurance recommended this offer be accepted on the 
condition that the house be removed within a period of sixty 
days from the date of acceptance of the offer, and that a 
certified cheque in the amount of $100.00 be deposited with 
the City to guarantee the site will be left in a neat and 
tidy condition when the removal has been completed. 

This action was approved by the Board of Administration and 
is reported to Council for information . " 

Your Board submits the foregoing report of the Supervisor of 
Property & Insurance to Council for INFORMATION. 


Cont'd . . 
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Acquisition for Public Housing for Single People 

Site "A" - 3/S Cordova St. between Gore & Dunlevy Aves . 

Lots 11 & 12, Block 56, D.L. 196 - 36» E. Cordova St . 


The Supervisor of Property & Insurance reports as follows 

Lots 11 & 12, Block 56, D.L. 196 known as 368 East Cordova St., situated within 
Site "A" - S/S Cordova St. between Gore & Dunlevy Aves., are required for the 
proposed Public Housing for Single People, confirmed by City Council on June 19/73* 

These premises comprise a 2?§ storey frame dwelling with a main floor area of 
1100 sq. ft., erected in I907 on a site 50' x 122', zoned M-2. This dwelling 
has 3 plumbing fixtures, a patent shingle roof, siding exterior walls, stone 
and concrete foundation and is heated by a gas-fired hot air funiace. The 
dwelling is in good condition for age & type. 

Following negotiations the owners have agreed to sell for the sum of $55>000.00, 

as of December 31st, 1973. This price represents a fair and reasonable value for 

the property and has been approved by Central Mortgage A: Housing Corporation. 

The dwelling is occupied by the two owners and several tenants, who will remain 

on the premises rent free until they find alternate accommodations, but will defini-.el; 

vacate the premises by February 28th, 191k, at which time it is proposed to 

demolish the dwelling. 

Relrommended that the Supemrisor of Property & Insurance be authorized to 
acquire this property for the sum of $55,000.00 on the foregoing basis, 
chargeable to Code #56$A203. 

Tour Board 

llECOMMENDS that the foregoing recommendation of the Supervisor of Property and 
[jisurance be adopted. 

6. Acquisition for Bri'tannia Community Service's Centre Site 
1517 Parker Street, Lot 22, Block 21;, District Lot 2u4.A 


The Supervisor of Property and Insurance reports as follows :- 


"The above property, legally described as Lot 22, Block 21+, District Lot 261+A, 
and known as 1517 Parker Street, is required for the Britannia Community 
Services Centre. This project is to be developed as an Urban Renewal Scheme 
under Section 21+ of the National Housing Act. 

These premises comprise a one-amd-three-quarters storey frame dwelling with 
a main floor area of 95U square feet, erected in 1912 on a site 33' 3C 122', 
zoned R.M.-3* The dwelling contains 10 rooms, 11 plumbing fixtures, patent 
shingle roof, shingle exterior, full concrete basement, and is heated by 
two gas-fired hot air gravity furnaces. This dwelling is in fair condition 
for age auid type. 

Following negotiations, the owner has agreed to sell for the sum of $35,000.00 
as of December 31st, 1973* This price represents a fair and reasonable value 
for the property and has been approved by Central Mortgage and Housing 
Corporation. 

The dwelling is occupied by the owner and two tenants; the owner will 
continue to collect the rentals and pay all the utility bills xintil February 
28th, 197U» at which time he agrees to give vaceuit possession. It is 
proposed to demolish the dwelling at that time. 

The Britannia Community Services Centre now involves 77 properties. l5l7 
Parker Street represents the 7 4li: negotiated settlement. 

Recommended : 

That the Supervisor of Property and Insurance be authorized to acquire this 
property for the Bom of $35,000.00 chargeable to Code # 5830/1+27." 


Cont'd 
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Your Board 

RECOMMENDS that the foregoing Recommendation of the Supervisor of Property and 
Insurance be adopted. 


7 . Acquisition ror Public gousing for Single People 

sTte 'A', S/S Cordova Street between Gere and Dunlevj Avenues 
Lot Ik Amd. , Block 56, D.L. 196; 37» East Cordova Street 

The Supervisor of Property and Insurance reports as follows :- 

"Lot Ik Amd. , Block 56, District Lot 196, knovm as 378 East Cordova Street, 
situated within Site 'A', S/S Cordova Street between Gtore and Dunlevy 
Avenues, is required for the piroposed Public Housing for Single People, 
confirmed by City Council, June 19, 1973* 

These premises comprise a two'-storey, no basement, frame building with a 
main floor area of 1,070 square feet, erected in 1900 on a site 
l+Oj^' X 122', zoned M-2. This dwelling contains 8 rooms, 3 plumbing 
fixtures, patent shingle roof, stucco exterior, and is heated by space 
heaters. The dwelling is in fair condition for age and type. 

Following negotiations, the owner has agreed to sell for the sum of IU2,500.00 
as of December 31st, 1973. This price represents a fair and reasonable 
value for the property and has been approved by Central Mortgage and Housing 
Corporation. The dwelling is not occupied by the owner, and the occupants 
will remain as tenants of the City until February 28, 191k' It is 
proposed to demolish the dwelling when the tenants vacate. 

RecoMmendedthat the Supervisor of Property and Insurance be authorized to 
acquire this property for the s\im of IU2,500.00 on the foregoing basis, 
chargeable to Code No. 565/1202." 

Your Board 

RECOMMENDS that the foregoing Recommendation of the Supervisor of Property 
and Insurance be adopted. 


8 . City of Vancouver Automobile Fleet Insurance 


The Director of Finance and the Supervisor of Property & Insurance 
repxDrt as follows:- 

"The City's annual Automobile Fleet Insurance and Non-owned 
Automobile Liability Insurance Policy expires December 31st, 
1973. This policy currently insures 960 licensed motor 
vehicles and 347 licensed trailers, compressors and various 
other pieces of equipment with Third Party Liability limits 
of $1,000,000.00 inclusive. 

The present broker is Vancouver Holdings (B.C.) Ltd., who 
•has placed the coverage with the Hartford Insurance Group. 
The current annual premium totalled $175,000.00. When quoted 
in 1972 and after allowing for additions and deletions, is 
now $185,000.00. 

On March 1st, 1974, all licensed vehicles in British Columbia 
will be required to insure through the facilities provided by 
the Insurance Corporation of B. C. (This will be the subject 
for a further report when the City's position is clarified.) 
In this regard, the Supervisor of Property & Insurance requested 
Vancouver Holdings (B.C.) Ltd. to obtain from the Hartford 
Group, a quotation to extend the City's automobile fleet 
insurance policies to March 1st, 1974. 


Gont 'd 


Board of Administration, December 7, 1973 
Clause 8 cont'd 


{ PROPERTIES - 6) 


On November 29th, 1973, the Supervisor of Property and Insurance 
received a letter from Vancouver Moldings (B.C.) Ltd. advising 
that the Hartford Insurance Group are prepared to extend the 
existing policies to March 1st, 1974 on the following basis :- 

(1) All policies would be extended by endorsements. 

(2) The total premium of $48,000.00 would be required 
for the broken period. 

(3) There would be no adjustments relating to any 
additions or deletions during the extension 
period. 

The broker has indicated that the premium quoted would be 
maximum and he is corresponding with the "Hartford Group" in 
the hope that a reduction in premium will be considered. 

I Recommended that the quotation submitted by Vancouver Holdings 
(B.C.) Ltd. on behalf of the Hartford Fire Insurance Group be 
accepted subject to any subsequent premium reduction obtained 
by Vancouver Holdings (B.C.) Ltd. through further negotiations 
with the Hartford Fire Insurance Group." 

Your Board 

RECCM4ENDS that the foregoing recommendation of the Director of 
Finance and the Supervisor of Property & Insurance be adopted. 


council ACJIQU SEE PAGEfS) .^5^ 


5HW 


^ Departmental Report, December 7, 1973 (BUILDING - 1) 

BUILDING AND PLANNING MATTERS 

RECOMMENDATION 

1. Rezoning Application: 

N/S East Broadway between Lillooet & Windermere 

The Deputy Director of Planning and Civic Development 
reports as follows: 

' An application has been received from Victor & Elsie 
Wittenberg, 5850 Sophia Street, Vancouver, B. C. requesting 
amendment to the Zoning and Development By-law whereby Lot 22 
amended. Block 24, Sec. 37, THSL , being on the N/S East Broadway 
between Lillooet and Windermere Streets be rezoned from RS-1 One 
Family Dwelling District to RT-2 Two Family Dwelling District 
for the purpose of "redeveloping the site (49.5 x 149.5) by 
constructing a duplex dwelling as per the attached plans. The 
present development is an old one bedroom house (photos enclosed).* 
Assessments: Land 11,937 - Improvements 1,732. There are only 
two lots of this size in the area. Vancouver City Planning and 
Zoning departments have advised there is no long range plan for 
change of present zoning. The applicant is prepared to commence 
development of the site as soon as zoning would be granted". 

The plans indicate a two storey structure, two dwelling units 
side-by-side on the upper floor each with two bedrooms, the base- 
ment unused and a two-car carport to serve the two unite. 

This property has a frontage of 49' and a depth of 149^5' as is 
the single family site immediately to the east, the remaining 
lots on the north side of Broadway are generally 33' in width by 
a similar depth, all are zoned RS-1 Single Family and occupied by 
single family homes< 

The Technical Planning Board at its meeting of June 15, 1973, 
recommended that the application be NOT APPROVED such rezoning 
would create an isolated two-family site in an area otherwise 
zoned and developed for single-family dwellings^ 

On July 6, 1973, the Vancouver City Planning Commission endorsed 
the recommendation of the Technical Planning Boards 

Ir is REOOMMENDBD the application be refused in accordance with 
the recommendations of the Technical Planning Board and the 
Vancouver City Planning Commission^ ' 

♦(Photographs are on file in City Clerk's Office) 

DELEGATION REQUEST: Mr. V. Wittenberg 
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PROPERTY MATTERS 


IffiCJOMMENDATI ONS 


T. Requests from Committees of Gouncir for Inventories of 
City-Owned Properties 


The Director of Finance and the Supervisor of Property & Insurance 
report as follows :- 

"Reference is made to the Standing Committee of Council on Social 
Services meeting on November 8th, 1973, Item 1, Co-Ordination of 
Day Care, recommendation "B" : 

"That Council instruct the Supervisor of Property and 
Insurance to prepare for the Committee's consideration 
a list of approximately 30-40 City-owned sites wrihich 
might be suiteJale for day care, particularly in those 
priority areas listed in Alderman Marzari's report. The 
Supervisor of Property & Insurance to also prepare for 
the Committee's consideration a list of available City- 
owned sites on which there is a fiat, e.g. land being 
held for senior citizen's housing. Arbutus -Bur rard 
Connector, etc. which could be used for day caxe for a 
period of two years or more ; " 

Reference is also made to the Staaiding Committee of Council on 
Social Services meeting on November 15th, 1973, Item 1, Mental 
Patients Association - Relocation of Drop-in Centre, recommendation 
"B" : 

"That Council instruct the Supervisor of Property aind 
Insuraoice to supply the Mental Patients Association with 
a list of suitable City-owned properties in the Kitsilaino 
area availaJDle for long term leasing by them for use as 
a drop- in centre." 

Item 4, Emergency Shelter for Native Young People in the 
Skid Road Area, recommendation: 

"That Council instruct the Supervisor of Property & 
Insurance to prepare and submit to the Committee for 
information an inventory of City-owned houses with 
four or more bedrooms which could be used by community 
groups for emergency shelter or group homes." 

On this latter recommendation a tie vote resulted and the above 
recommendation was submitted' to Council' on November 27, 1973j 
and the motion was lost. 

The above requests create somewhat of a problem for this office. 
As you are aware, land remaining in City ownership is being held 
due to it being problem properties or due to future civic require- 
ments. The request that the Supervisor of Property & Insurance 
prepare such lists conflicts with procedure, whereby the Director 
of Planning is responsible for the release of City lands for sale 
or long term leases. 

It is possible for us merely to provide the Committee with a list 
of the various City-owned properties in the categories requested. 
This would, however, ignore such things as:- 

the purpose for which the property was acquired and/or 
IS being held; ' 

the projected time when the property will be needed for 
the intended project; 


1. 
2. 
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3. other potential uses, (such as Civic, Provincial Senior 
Citizen's Housing Sites, etc) 

4, the existing tenancies, (some of whom are former owners, 
senior citizens, social service recipients, etc.) 

It is our RECCM4ENDATI0N that any list provided should be done in 
co-ordination with the Planning Department, and should contain 
the details listed above together with other pertinent information. 
Any site ultimately selected from such an inventory would be less 
likely to be in conflict with the other requirements. 


To provide a proper detailed inventory requires a fair amount 
of work by a knowledgable staff member. There is little point 
in considering additional staff for such requests as they are 
relatively sF)oradic and because of the knowledge required 
specific to City-owned property. Due to vacancies created by 
promotion and shortage caused by serious illness, we are short 
of staff capable of fulfilling these requests. We will, 
however, give the requests a high priority and complete them 
as soon as possible. 

It would be appreciated if, in any future requests, a Committee 
would be as specific as possible in describing the characteris- 
tics of desired prop)erty, e.g., lot size, location, etc. 


2. Request from PTt. Pleasant Information Centre for Children's 
Play Area (Lots », 9, 10, Block 93> D-L. 261|AJ 

The Director of Planning reports as follows: 

"a letter, dated October 9, 1973, addressed to Mayor Phillips, from the Mt. 
Pleasant Information Centre, was referred to us for report. The letter, attached 
as Appendix I to this report, appeals to City Council to set aside city-owned 
land for the purposes of a children's play area. More particularly, the Mt. 
Pleasant Information Centre are requesting Lots 8, 9 and 10, Block 93, D.L.264A 
(outlined on a plan attached as Appendix II to this report) be set aside for 
this purpose. 

Lots 8 to 10, plus the remaining city ownership in Block 93, was one of the 
parcels of land that were the subject of a report to the Housing Committee on 
lands which could be developed for housing within the next five years. Council 
endorsed the idea of purchasing private properties in this block and consolidating 
these properties with the City's lands for the purpose of developing some form 
of multiple housing. Four of the privately owned lots have already been acquired, 
and a report recommending the purchase price of Lots 1 and 2 was approved by Council 
on Noveniber 20th. The owners of the two remaining Lots 11 and 12, will be approached 
by the Supervisor of Property and Insurance and with the acquisition of these 
two lots, consolidation of the properties can take place as approved by Council. 

The above request was discussed with a representative of the Mt. Pleasant 
Information Centre. One can conclude that the concern of the community iis 
that there is an increase in families with children living in medium density 
apartments with no corresponding on-site play space provided in such develop- 
ments. It is the community's desire to provide play space to compensate for 
the deficiencies in such apartment development. 

The two parks in the area, plus the new elementary school, provide play space for 
older children but cannot always provide the type of space needed for younger 
children. 

It would appear inadvisable, however, to alienate Block 93 or any portion of 
it for housing purposes by developing a permanent play ground. 
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It would be more appropriate to examine, as part of a community planning project, 
the problems and objectives of the Comnunity and then, having completed this 
analysis, initiate implementation programs to achieve the desired bbjectives. 

It is RECOMMENDED that City Council proceed with its program of 
consolidating the Block 93 for housing purposes but, in examining 
the community priorities for 197^^, give consideration to the 
particular needs of the Mt. Pleasant Community. 

DEEECaTTDTT "REQUEST" - MT. PLEASANT" STEERING' "COMMITTEE (Mr. E. Schnider) 


FOR COL't^CIl ACTION SEE PAGE(S) .^5.3, 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON SOCIAL SERVICES 


November 29, 1973 


A meeting of the Standing Committee of Council on Social Ser- 
vices was held on Thursday, November 29, 1973 at approximately 
10:00 a.m. in the No. 1 Committee Room, third floor. City Hall. 

PRESENT ; Alderman Rankin (Chairman) 

Alderman Hardwick (Arrived approx. 2:05 p.m.) 
Alderman Linnell 
Alderman Marzari 

ALSO PRESENT ; M. J. Denofreo, Executive Assistant 

to the Minister of Human Resources 

COMMITTEE CLERK: M. Kinsella 


The Minutes of Meetings of November 1st, 8th and 15th were adopted. 
INFORMATION 

1 . Co-ordination of Services in the Downtown Easts ide 

The Standing Committee on Social Services when considering this 
matter on October 25, 1973 resolved 

"That there be a special meeting of the Standing 
Committee on Social Services with all departments, 
agencies and organizations involved in the area, 
with the 1971 Downtown Eastside report forming the 
basis of discussion in order to formulate what 
action should be taken and by whom, formulate both 
long and short term plans for the area and to deter- 
mine what kind of co-ordinating body is needed in 
the area . " 

Your Committee today met with representatives of the Downtown 
Eastside Residents Association, the Downtown Community Health Society, 
Children's Aid Society and United Community Services, as well as 
representatives of the Police, Fire, Health, Permits and Licenses and 
Social Planning Departments, to discuss this matter further. Forming 
the basis of discussion was the 1971 Downtown Eastside report and a 
summary of Council's action to date on the recommendations contadned 
in this report. In addition, the Director of Social Planning listed 
for the information of those present, the majority of the services 
being offered in the Skid Road at the present time (a copy is 
appended for information) . 

Following are notes taken during the discussion which ensued: 

a lot of the improvements in the Downtown Eastside have been 
effected by the citizens themselves bringing their concerns 
to the attention of the Standing Committee on Social Services; 


cont'd .... 
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Clause No. 1 (cont'd) 

the residents should continue to act as advocates, but in 
addition. Agencies and City departments should be anticipating 
problems and intervening before a situation reaches crisis 
proportions y 

- to date, service planning for this area has been very frag- 
mented and mainly on an Ad Hoc basis; 

- a lot of the agencies working in the Downtown Eastside area 
are not visible out in the community and it is therefore 
difficult to co-ordinate effective handling of a problem; 

- consideration be given to the establishment of a co-ordinating 
task force of City staff to handle crisis situations and to 
bring to the attention of the Standing Committee on Social Ser- 
vices or Council any premises or facilities not meeting basic 
by-law standards; 

- consideration also be given to the establishment of an inte- 
grated team approach to the area similar to that presently 
under way in the West End through the West End Planning Team, 
with an expeditor appointed to head the team, pull all ser- 
vices together into a cohesive unit and prepare guidelines 
for future planning for the area. 

The Health Department representative stated that the present 
vacancy rate in Skid Road Hotels is 10%, with those hotels with the 
best supervision having the most vacancies. The Chief Fire Warden 
referred to the new fire and health by-laws and felt that when these 
by-laws are in effect, there should be an improvement in the condi- 
tion of the Lodging houses and hotels. One of the problems encountered 
is lack of staff. At present, the ratio of fire wardens in the area 
is one to 900 buildings. 

Another problem mentioned by both the Health and Fire Department 
representatives is the difficulty they are encountering getting quick 
action from the Prosecutor's office with respect to laying of charges. 
In the past, this has sometimes taken up to three months before 
action has been taken. The Chairman suggested that where undue 
delays are encountered with respect to laying of charges that this 
matter be brought to the Committee's attention for prompt action. 

The consensus was that, rather than imposing a "co-ordinator " 
on the coiranunity, the residents themselves should be encouraged to 
deal with problems and bring them to the attention of the Standing 
Committee on Social Services or other appropriate body for whatever 
action is needed. 


At this point, the Committee observed a short recess, at which time 
Alderman Linnell left the meeting. Therefore, there being no quorum 
present. Aldermen Marzari and Rankin submit the following for the 
INFORMATION of Council . 


cont ' d 
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Clause No. 1 (cont'd) 
RESOLVED 

A. That Staff Inspector Herdman convene a Committee of repre- 
sentatives of the Children's Aid Society, Provincial 
Department of Human Resources, Social Planning, Welfare 
and Rehabilitation and Probation Departments, as well as 
any other involved agencies, to prepare recommendations 

on resolution and management of the youth, problem in the 
Downtown Eastside area, with a report back to the Committee 
in two months ; 

B. That the following recommendations contained in the 1971 
Downtown Eastside report be referred to the Standing 
Committee on Housing for attention: 

"6. Retention of appropriate residential stock 
in the Historic Precinct through inclusion 
of regulations in the CD-I By-law to permit 
both commercial and residential uses in the 
same building. 

7. (a) restricting the conversion of existing 
buildings from residential use; 

(b) tax incentives, subsidies or means to 
preserve the low cost stores, restaurants 
servicing the low income people in the 
area ; 

(c) legislation to create incentives to land- 
lords to improve residential accommoda- 
tion without increasing rents; 

(d) legislation to retain low rental dwellings 
in areas of increasing land value." 

C. That the Chairman of the Standing Committee on Social Ser- 
vices convene a meeting of the Committee in the Downtown 
Eastside area to provide the Committee an opportunity of 
discussing current and needed services in the area with 
representatives of the Downtown Eastside Residents Asso- 
ciation and other representative agencies, these discus- 
sions to include the following: 

(a) rationalization of the services now provided; 

(b) obtain from the residents of the area direction on 
management of services, including funding and funding 
priorities; 

(c) determine what additional services are needed in the 
area . 


2 . Future Use of the Continental Hotel (Bridge 'Y') 

At its meeting of October 18, 1973, the Committee requested the 
Director of Social Planning to report back with a proposal for the 
use of the Continental Hotel (Bridge 'Y') for use for older single 
persons (60 and up) based on its operation by a community based non- 
profit organization. 

cont ' d .... 
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Clause No. 2 (cont'd) 


The Director of Social Planning gave a brief oral report on the 
present status of this item. Two proposal for the management of the 
Continental Hotel as a residence for older single people have been 
received — one from the Downtown Eastside Residents Association and 
the other from the Action Line Housing Society. The Director of 
Social Planning is having these proposal analysed by the Assistant 
Director, Construction and Maintenance Division. 

There are a number of problems with the physical plant , e.g. 
poor sound proofing on some floors, obsolete heating system etc. 
which would have to be considered. It was noted that the Downtown 
Community Health Society have already collected over 70 signatures 
from older people who would like to live in the Continental Hotel. 


RESOLVED 


To receive the report of the Director of Social Planning with 
a request for a full report back within two weeks on the use of 
the Continental Hotel for older single persons (60 and up) 
based on its operation by a non-profit organization. 


3 . Proposal for a Housing Relocation and Referral Service 

Your Committee had for consideration a proposal from Rental Aid 
for the establishment of a City wide housing relocation service. 
Representatives of Rental Aid discussed their submission with the 
Committee. Its purpose would be to provide free access to housing 
information for all Vancouver residents and to provide personalized 
help to senior citizens, handicapped persons and families on low 
and fixed incomes to locate and obtain housing. They would hope to 
set up this agency in a centrally located storefront office close 
to available public transportation, e.g. in the area of Broadway 
and Main. The services provided by this free housing agency will 
be : 


(a) a housing registry available to all citizens of Vancouver, 
updated on a daily basis; 

(b) a free transportation service for shut-ins, handicapped, 
old age pensioners, and other immobile persons who wish to 
view available accommodation; 

(c) information on and referral to agencies dealing with 
public and senior citizens housing; 

(d) information on the Landlord and Tenant Act. 

(e) liaison with related housing groups and committees; 

(f ) information on agencies which may be of assistance to 
tenants. Referral agencies may include legal aid, debt 
counselling and welfare rights. 


They indicated that they will be meeting shortly with representatives 
of the Department of Human Resources to discuss their proposal and 
possible funding. Following further discussion, it was 

RESOLVED 


To refer the proposal of Rental Aid to set up a free housing 
relocation service to the Director of Social Planning for 
evaluation and report back to the Committee in two weeks, 
this report to include comments on both centralized and 
decentralized services, cost sharing etc. 
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Alderman Hardwick joined the meeting at this point. Therefore, 
your Committee submits the following for the INFORMATION of Council. 

4. Emergency Shelter for Native Young 
People in the Skid Road Area 

Mr. H. A. Smitheram spoke on behalf of Local 108, B.C. Associa- 
tion of Non Status Indians, who are proposing to establish an emer- 
gency shelter for native young people who converge in the Skid Road 
area. The Association applied for a L.I. P. grant for this project, 
but information was just received that their grant was not approved. 
The Association was requesting help from the City in securing 
adequate housing space. 

The representatives of B.C. A. N.S.I, stated that the problem is 
that their are large numbers of young people sleeping in the streets 
and in parked cars . One of the problems__is th at these you ng people 
are unwilling to use the conventional shelter facilities because' of 
restrictions with which they cannot comply. The Association would 
like to locate a house or houses outside the Skid Road area, prefer- 
ably in the area east of Main Street and from 6th Avenue to the 
waterfront. The Local 108, B.C. A. N.S.I, would undertake supervision 
and management of the house to ensure proper management and operation. 
It is proposed to staff the shelter (s) with people on the V.O.P. 
Programme . 

A representative of the Department of Welfare and Rehabilita- 
tion indicated that if a per diam cost were available it might be 
possible to obtain welfare sharing in the costs of a shelter and 
also staffing costs. Following further discussion, it was 

RESOLVED 

A. That the Committee send a telegram to the Honourable 
Robert Andras, Minister of Manpower and Immigration, 
to urge him to reconsider and approve the L.I. P. 
grant application of the B.C. A. N.S.I, to operate an 
emergency shelter in the Skid Road area as the Committee 
considers the situation with respect to Native youth 

in the Skid Road area a crisis situation. 

B. That Mr. S. Butterworth, Hostel Co-ordinator , be assigned 
to investigate suitable locations in the area east of 
Main Street and from 6th Avenue to the Waterfront for 
use as emergency shelter (s) for native Indian youth 

with a report back to the Committee as soon as possible. 


At the request of Alderman Marzari, Mr. Denofreo agreed to submit 
a request to the Minister of Human Resources that he meet with the 
Social Services Committee to discuss integration of services. 


The meeting adjourned at approximately 2:40 p.m. 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 

NOVEMBER 29, 19 73 

A meeting of the Standing Committee of Council on Finance 
and Administration was held in the #2 Committee Room, third floor. 
City Hall, on Thursday, November 29, 1973 at 1:30 p.m. 

PRESENT : Alderman Bowers (Chairman) 

Aldermen Harcourt and Volrich 

ABSENT: Alderman Gibson 

COMMITTEE 

CLERK : M. Sharkey 


The minutes of the Standing Committee of Council on Finance 
and Administration dated November 1, 1973 and November 8, 1973 
were adopted, 

RECOMMENDATIONS 

1. Department Head Miscellaneous Disbursements Authority 

Mayor Phillips prepared a report for the information of 
the Finance and Administration Committee, after several meetings 
with Department heads. A matter brought to his attention was 
that there was no provision for Department heads to make minor 
necessary expenditures for trips to Victoria on City business 
and other small items without excessive paper work and approval 
of the Mayor and Commissioner. 

The Mayor's report made the following recommendations: 
THAT , 

" (1) City officials travelling to Victoria on City business no 
longer require memo approval from myself and Commissioner 
Ryan, but that such approval be the responsibility of the 
Department Head for himself and his senior officials; 

(2) That Department Heads be allowed a $400 expense allowance 
per year per Department for miscellaneous small expenditures, 
with $100 each being allowed for the balance of 1973, to be 
provided from Contingency Reserve (See below for list of 16 
Department Heads) ; 

(3) That the Director of Finance and Board of Administration 
establish the procedures and re-imbursement routine for both 
of the above; and 

(4) That the Board review the expenditures incurred under the 
above plan every six months and report to Council thereon 
if the Board considers it necessary. 

DEPARTMENT HEADS 


Director 
Director 
Director 


of 
of 
of 


Planning 
Social Planning 
Finance 


Director of Permits and 

Licenses 
Personnel Di rot-tor 
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Department Heads cont'd 


Medical Health Officer 
Superintendent of Parks 
City Engineer 
Corporation Counsel 
City Clerk 


Chief Probation Officer 

City Prosecutor 

Provincial Court Administratoi 

Director, Welfare & Rehab. 

Police Chief 

Fire Chief . " 


On discussion of possible necessary expenditures it was agreed 
that the figure of $400 as a yearly expense allowance should be 
raised to $500 per year and that the list of Department heads was 
acceptable, the privilege also being offered to the Director of the 
Vancouver Public Library Board. 

The Committee; 

RECOMMENDS : 

THAT recommendations (1) through (4) of the report of the 
Mayor on "Department Head Miscellaneous Disbursements Auth- 
ority" be approved, amending recommendation (2) as follows: 

(2) That, in addition. Department Heads be allowed a $500 
expense allowance per year per Department for miscel- 
laneous small expenditures, with $100 each being allowed 
for the balance of 1973, to be provided from Contingency 
Reserve . 

FURTHER, THAT the privilege of this expense allowance 
be offered to the Director of the Vancouver Public Library 
Board . 


2. Interim Operating Funds for Britannia Community Services 
Centre-$56,000. GO 

City Council, on November 20, 1973 considered a Departmental 
report dated November 16, 1973 on this subject. The purpose of 
obtaining Interim Operating Funds was to hire an Executive Director 
and provide office and secretarial services until permanent fund- 
ing arrangements were worked out. Also included in this report 
was an Interim Operating Budget for the calendar year 1974. 

The Council, of November 20, 1973; 

"RESOLVED, 

THAT this whole matter be referred to the Standing 
Committee on Finance and Administration for consideration 
and report . " 

The Chairman reported that a meeting had been held with the 
Board of the management in Britannia School to discuss items inclu- 
ded in the budget. The Board of management for Britannia Community 
Services Centre had been informed at that time that the Standing 
Committee of Council on Finance and Administration were not prepared 
to accept the Interim Operating Budgets to December 31, 1973 and for 
the calendar year 1974, as it had been presented. 

a) Interim Operating Budget to December 31st, 1973 

Your Committee first discussed the budget to December 31st, 1973 
and it was amended as in Appendix A, of the attached report of the 
Social Planning and the Planning Department, dated November 16, 1973. 


too . 
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Interim Operating Funds for Britannia Conununity Services 
Centre - $56,000. 00 cont^ 

a) Interim Operating Budget to December 31st, 1973 

In reference to "Consulting Services B. C. Research", it 
was felt that the amount $3,300.00 for the draft constitution and 
incorporation papers, the amount $1,900.00 for development of 
job description, terms of employment, and etc., were unrealistic. 
The City Personnel Department could assist in this area. The 
total figure of $1,400.00 is acceptable. 

In reference to "Other Costs", the advertising for position 
of Executive Director and incorporation fees and associated costs 
$600.00, is acceptable. 

The Interim Operating Budget to December 31st, 1973 for 
developing a constitution, incorporation papers for Britannia 
Community Services Centre, development of job description, terms 
of employment and advertising and interviewing candidates for 
Executive Director position, and other costs, be acceptable in 
the total estimate of $2,000.00. 

The Committee, therefore; 

RECOMMENDS : 

THAT the Council approve $2,000 for expenditure of 
the Britannia Planning and Advisory Committee for costs 
entailed in 1973, for the hiring of the Executive Director 
and the preparation of the constitution and that these 
funds be provided in the Department of Social Planning' s 
1973 Department Budget. 

b) Interim Operating Budget for calendar year 1974 

"A. Office Set-Up Costs" were accepted at $3,860. 

In regard to "B. On-Going Monthly Costs" it was reported 
that the first stage of the Britannia Community Services Centre 
is now under construction and will be ready for occupancy in 
September of 1974. Because of the time that would elapse in 
selecting an Executive Director the Committee felt that the ongoing 
monthly costs for establishing an Interim Operating Budget should 
be based on a ten month period. When the positions are filled 
they will be included in a collective agreement presently in force. 
The interim budget should be approved subject to approval and 
review, because the Britannia Centre operating costs will be on 
a shared basis. The City will not assume the full operating 
costs . 

Item B(l), "Fringe Benefits" was reduced from $550 to $230. 
Item B(3), "Telephone" was reduced from $75 to $60 bringing the 
total monthly operating costs to $2,560. The total monthly cost 
for a 10 month period - $25,600. 

In reference to "C. Other Costs", the Committee felt that 
professional consulting services were not necessary in order to 
make permanent funding arrangements and suggested that the Execu- 
tive Director consult with the Director of Finance for the City 
of Vancouver. It is suggested that the education program could 
be done through schools more economically than the $5,000 figure 
quoted. The Committee agreed $1,000 was an adequate figure for 
"C." Items 1 and 2. The Contingency figure is reduced from $4,510 
to $1,040, making a total Interim Operating Budget for the calendar 
year 1974 for the Britannia Community Services Centre, $32,500. 
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The Committee; 
RECOMMENDS : 

THAT the sum of $32,500 be approved in advance of the 
1974 Budget for the City of Vancouver to be placed in the 
Budget of the Social Planning Department for the admini- 
stration of the Britannia Community Services Centre with 
payment as required, disposition to be accounted for on a 
regular basis through the Social Planning Department to 
the Director of Finance. 

The Committee next discussed the Chairmanship of the 
Britannia Planning Advisory Committee and; 

RECOMMENDS : 

THAT Council authorize the changing of Chairman from 
the Deputy Director of Planning to a citizen to be elected 
from among the members of the Britannia Planning Advisory 
Committee. 


3. Outstanding Budget Items 

The Committee had before it a report of the Board of Admini- 
stration dated November 21, 1973 wherein the Director of Finance 
advised that there were several outstanding budget items that 
have been unresolved and were being put to the Finance and 
Administration Committee for consideration. 

During consideration of the 1973 Revenue Budget Estimates, - 
Grants, the City Share of T. B. Costs, the question was raised on 
whether the City should continue to pay the Provincial Government 
a portion of the per diem costs (15%) of Welfare patients in the 
Provincial Tuberculosis unit at Pearson Hospital. No grant was 
approved to cover these charges and instructions were given that 
the monthly billings from the Province were not to be paid. At 
the present time, there is an outstanding invoice item of $88,000 
from the Province. 

These costs have been incurred by citizens of Vancouver who 
are Welfare recipients and are now in the T. B. Hospital. The 
15% per diem costs charged to the City is outside the Welfare 
system. Costs incurred were previously paid on a cost sharing 
basis with the Provincial Government, but since the formation of 
the B. C. Insurance system the costs are charged on a flat 15% 
basis . 

In regard to Item 2. "False Creek Capital Requirements", the 
Director of Finance reported that the False Creek Committee are 
now working on this estimated total capital requirement but that 
it is being done in sections and it would be some months before 
the total estimated requirement could be given. 

The Committee then discussed Ttom 3 ie. reclassification ol 
the Police Department positions. Concern was exf^ressed that the 
reclassifications qiverv and tlie deploying ot" man|)owor rosultin<j 
in upward reclass if icatior^ increases the budget considerably in 
ensuing years. 

It is felt that the Police Commission in their annual presentation 
to Council should advise what steps have been taken in recent reclas- 
sifications in the past year and that we should express our concern 
to the Police Commission, at that time, over some of the reclas- 
sifications that have occurred within the Department. 
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RECOMMENDS : 

(a) THAT Council write to the Provincial Government regarding 
the per diem charge for Welfare payment patients in the 
Provincial Tuberculosis units, stating that, in their 
view costs should be covered by the B.C.H.I.S. and that 
the City does not feel they should be liable for these 
costs . 

(b) THAT payment of the Provincial Government invoice in the 
amount of $88,000 be deferred until after Council action 
has been taken. 

(c) THAT the Chairman of this Committee meet with the Police 
Commission and express to them the concern of the Council 
in the method of reclassifications and specifically the 
recommendation that 9 previously appointed Constable 
positions be changed to Detective positions and report 
back to this Committee. 

(d) THAT the Mayor and the Police Commission be asked to 
report to the Standing Committee on Finance and Admini- 
stration on discussions held with the Attorney-General 
and the R.C.M.P. regarding enforcement of drug laws and 
the possibility of providing more Federal and Provincial 
monies for policing and enforcement of drug laws and 
control of organized crime. 


4. City Production of Ready-Mix Concrete . 

The City Engineer reported as follows, in a Department report dated Nov. 2 

"As a result of questions raised at the Council meeting of May 29, 1973, 
tlie Mayor Instructed the Engineering Department to review the ecomonics of City 
production of ready-mix concrete and present a report to Council. 

A review of this proposal has been carried out, and a technical report is 
otk file in the Board of Administration offices. The study concludes that City 
meds for ready-mix concrete are not high enough to provide economy of scale in 

City-owned plant, and that transit costs for concrete would increase with supply 
fiom a single City plant. Depending upon the total volume of production. City costs 
vculd be in the order of $21/yard to $26/yard compared to contract costs at present 
o4 $18.50. 

On the basis of these figures, I RECOMIIEHD that the City not consider producing 
rejady-mix concrete at this time." 

The City Engineer forwards the above report to the Standing Committee for 
S^OUKENDATION 

The Committee; 
RECOMMENDS : 

THAT the recommendation of the City Engineer that 
the City not consider producing ready-mix concrete at this 
time be adopted. 

INFORMATION 

5. Preliminary Estimate of 19 74 Operating Budget . 

This item was not discussed and was deferred to a later meeting. 

The Committee adjourned at 3:05 p.m. 

FOR cGmzii ham .'AS(s)..,va^....„, 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON WATERFRONT AND ENVIRONMENT 


November 29, 1973 


A meeting of the Standing Committee of Council on Waterfront 
and Environment was held on November 29th, 1973, in Committee Room 
No. 1, Third Floor, City Hall at 3:30 p.m. 


PRESENT: 


Alderman Pendakur (Chairman 


Alderman Linnell 
Alderman Massey 
Alderman Marzari 


Commissioner DuMoulin 


ALSO PRESENT 
FOR ITEM 1: 


Alderman Volrich 
Alderman Rankin 
Alderman Harcourt 


COMMITTEE 
CLERK: 


M. James 


RECOMMENDATION 


1. 


North Arm Eraser River Public Access 


At the last meeting of this Committee, it was agreed that this 
Committee and the Community Development Committee would meet jointly, 
this date, to discuss this topic. 

Submitted to the Committee members, prior to the meeting, was 
a memorandum, from the Chairman, dated November 15th, 1973. At this 
meeting the Chairman submitted an amended memorandum, dated November 2 9th, 
1973. A copy of the amended memorandum of the Chairman, dated Novr 
ember 29th, 1973, is attached for information. 

Also present was the Deputy Superintendent of the Board of Parks 
and Recreation, as directed by the last meeting of the Committee. 

The Committee noted that the land abutting the North Arm of the 
Eraser River in the City of Vancouver had two distinct areas of zoning 
which met at Angus Drive. The lands lying East from Angus Drive to 
Boundary Road were basically industrially oriented and developed, with 
the exception of small pockets of residential; and the lands West of 
Angus Drive to the Boundary of the City with the University Endowment 
Lands, were mainly residential and recreational uses. The Waterfront 
Walkway would be basically from Angus Drive Westerly, but due to the 
land ownership from Angus Drive Easterly, a continuous Walkway would 
be difficult to achieve. 

The Committee noted the street ends available East of Angus Drive 
and the opportunities for "viewing - lookout parks", and other public pen- 
trations, through to the Waterfront. The Committee also noted certain 
City owned parcels of land in this area which might prove developable 
for recreational use. 

Present at the meeting, at the invitation of the Community 
Development Committee, was Mr. Horner of Horner Developments Limited, 
who owned some land lying West of the South foot of Angus Drive and 
had leases on other lands in that area. Mr. Horner advised of the 
present zoning and some of the history of action relating to these 
lands and suggested to the Committee that the Company was very anxious 
to proceed with development and had seriously considered development 
under the present zoning, "M-1". 
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Clause 1 Continued 


Reference was made to the July 5th Public Meeting, held by 
the Community Development Committee and the comments of the residents 
re the use of this land as residential and recreational. 

The Committee directed its attention to the Recommendations of 
the Chairman as contained in his amended memorandum of November 29th, 
1973, and after consideration, 

RECOMMENDS ; 

a. Council agree that provision should be made for 
public access to the North Eraser Waterfront for 

a variety of recreational purposes as practicality 
of zoning, existing industry and land ownership, 
make it possible (boat launching, view areas, walk 
areas, mini-parks, fishing platforms, etc). 

b. Council declare that public access and river 
recreation can co-exist with industry and housing. 

c . Point Grey to Angus Drive 

(i) A continuous waterfront walkway from Point 
Grey to Angus Drive be developed for walking, 
bicycles and horses. 

(ii) Further, that Council agree that the entire 
walkway and public access system be developed 
in 1974 - 1980 period and City funds be made 
available, where required. 

d. Angus Drive to Boundary Road 

(i) Council declare that for area East of 
Angus Drive to Boundary Road a continuous 
Waterfront Walkway is not practical, but 
a Waterfront Walkway will be developed 
where feasible. 

(ii) Council declare that as a matter of policy 
we are committed to maximum public penetra- 
tion and access to the River Waterfront and 
developing recreational precincts. 

(iii) Council make provision in the 1974-1980 
period for providing public access as in "ii". 

e. All street ends and any other City owned property 
be not sold until they are declared surplus to the 
objectives of public access and recreation, as 
stated in a,b,c and d. 

f. Council authorize the Chairman to discuss with 
the North Eraser Harbour Commissioners and B. C. 
Minister of Recreation and Conservation, the 
formulation of a joint strategy for developing 
public access and recreation along the North Arm of 
Eraser River. 

g. Council authorize the Chairman to seek the co- 
operation of the private industrial sector in 
implementing objectives states above. 

h. That Council declare that any previous decision 
of Council, contrary to a, b, c, d, e and f, are 
hereby rescinded. 

i. Council agree to allocate $100,000.00 in the 
1974 budget for acquisition and development of 
access as needed, and other property, as needed. 
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AND FURTHER RECOMMENDS; 

THAT the Community Development Committee 
continue its consideration of the private 
and City owned property at the foot of 
Angus Drive. 


At this point in the meeting the Community Development Committee 
members left to continue their own Agenda. 


2 . Building By-law - Provision for the Handicapped 

Under date of November 2nd, 197 3, the following report of the 
City Building Inspector was submitted to Council for its meeting of 
November 6th, 1973: 

"Vlhen the regulations with respect to the Handicapped were passed 
as an amendment to the Building By-law on Aug^st 28, 1973 i the 
following sentence was included: 'the regulations in this section 
apply to the groups of buildings listed below, which are 5 » 000 square 
feet or greater in area' . The area of a building, as dealt with in 
the National Building Code, means the area of one floor of the build- 
ing. The total area then means the area of one floor multiplied by 
the number of storeys plus or minus what ever variations there may 
be on individxial floors. What the Social Planning and Review Council 
had in mind, however, was that this figure meant the total area of 
the building. I am not sure what the understanding of CoTjncil was 
on this point but perhaps it would be helpful to point ovtt what 
biiilding lay-outs may result from such requirement. For example, 
there covild be a one storey and basement building on a 33 foot lot 
(where the greater part of the basement is part of the basic use 
of the building) and the developer of such bviilding would have to 
install an elevator as well as the other reqtiirements with respect 
to the handicapped. 

If Council concurs with the request of S.P.A.R.C., this sentence in 
the By-law should be changed to read as follows: 

'The regulations in this section apply to the groups of 
buildings below in which the total floor area of all floors 
is 5,000 square feet or greater' . " 

Council instructed: 

"THAT this clause be deferred and arrangements be made 
by the Standing Committee on Waterfront and Environment 
to receive a delegation from the Social Planning and 
Review Council as requested." 

In accordance with the instructions of Council, the Committee 
received a delegation from the Social Planning and Review Council re 
the interpretation of the revelant sections of the Building By-law. 

After receiving explanation from the delegation and from the 
City Building Inspector, the Committee, 

RECOMMENDS : 

THAT the Building By-law, being By-law 4702 
as amended, be further amended as follows: 

The regulations in Section 1.16.7.1 apply to the 
groups of buildings, listed below, except as 
follows: 

(i) Any one storey building, without basement, 
5,000 sq. ft., or greater in area. 
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Clause 2 Continued 


(ii) Any one storey building, with basement, where 
the total floor area is 10,000 sq. ft. or 
greater in area, not counting the areas in the 
basement used for storage and mechanical services. 

(iii) Any other building where the total area of all 
floors is 10,000 sq. ft. or greater. 

(a copy of section 1.16.7.1 is attached for information) 
INFORMATION : 


3. Waterfront Planning Study - 
Progress Report 

The Project Manager reported on the following items: 

(a) Informational Brochure 

In accordance with the instructions of the Committee, Alderman 
Pendakur and Alderman Linnell had reviewed the draft of the Informational 
Brochure on the Inventory of the Waterfront Planning Study and the 
Brochure will be printed and circulated in approximately two weeks 
time. The Project Manager advised that he had received the permission 
of the Steering Committee on the Report, re Stage 1 (Inventory) , the 
Informational Brochure, and to proceed to Stage 2 of the Planning 
Study. He asked for the agreement of this Committee as the other 
member body of the Project Studies client. The Committee, 

RESOLVED ; 

THAT the approval for the Project Manager 
to proceed with the second Stage of the 
Planning Study in the amount of $12,900.00, 
and that this approval be reported to 
Vancouver City Council for information. 

■» 

(b) B. C. Sugar Development Permit 

The Committee had considered this item previously and had 
instructed the Project Manager to investigate further and report back 
after discussing with representatives of B. C. Sugar. The Project 
Manager, with the aid of sketches, showed the Committee the original 
proposal of the Company and what he had suggested to them as an 
alternative. He mentioned to the Committee members that B. C. Sugar 
was experiencing difficulty with a rodent infestation problem and 
raised the points of providing access in a manner conducive to public 
use and the formalizing of the right of public access on certain 
private properties. 

The Committee considered, the second suggestion of the Project 
Manager and, 

RESOLVED ; 

(i) THAT the Chairman and Alderman Linnell meet 
with the Corporation Counsel and the City 
Engineer on methods whereby public access 
to private property might be formalized. 

(ii) THAT the Medical Health Officer be instructed 

to contact B. C. Sugar to offer the co-operation 
and assistance of his Department in rodent 
control . 

(iii) THAT the Project Manager be instructed to 
advise the B. C. Sugar that this Committee 
has no objection to the plan, as proposed. 
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Clause 3 Continued 


(iv) THAT Vancouver City Planning Commission be 
asked to recognize this action of the 
Committee . 


(c) Vancouver City Planning Commission 


The Project Manager advised that he had been invited to a meeting 
of the Vancouver City Planning Commission to give a progress report on 
the Waterfront Planning Study. 

It was noted that the Commission should be granted free action 
to define its own role in any piiblic debate, which might develop re 
the Waterfront Planning Study. 


(d) Fisherman's Wharf 

The Project Manager raised the matter of the Fisherman's Wharf 
and after discussion of various aspects, the Committee, 

RESOLVED; 

(i) THAT the deadline for the receiving of 
proposals from interested persons be extended 

to March 31st, 1974, and appropriate advertising 
of this fact be done. 

(ii) THAT the Project Manager prepare a kit of in- 
formation to be available to interested parties 
on or about January 15th, 1974. 

(iii) THAT the Project Manager be asked to liaise 


with the Architectural Institute of B. C. 

(iv) THAT the Project Manager report back on terms 
of Reference and further that the Chairman 
write to the Architectural Institute of B.C. 
thanking the Institute for its assistance. 


In connection with the community activities of the Fisherman's 
Wharf, the Committee agreed to hold a special meeting on the matter 
and invite interested parties, the Fisherman's Association, Fish 
Boat Owners, Processors, Co-operative and Union. 


The meeting adjourned at approximately 5:10 p.m. 


* * * * * 


iCM SEE 9Xiil[%).5M. 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY DEVELOPMENT 


November 29, 1973 


A joint meeting of the Standing Committees of Council on 
Community Development and Waterfront and Environment, was held on 
November 29th, 1973, in Committee Room No. 1, Third Floor, City Hall, 
at 3:30 p.m. 

This meeting was called to consider matters pertaining to the 
North Arm of the Eraser River. Representatives from the Planning 
Department and the Deputy Superintendent of the Board of Parks and 
Public Recreation were also in attendance. A report on this meeting 
is contained in the November 29th, 1973, minutes of the Waterfront 
and Environment Committee 

The regular meeting of the Standing Committee of Council on 
Community Development convened at 4:00 p.m. on November 29th, 1973, 
in Committee Room No. 2, Third Floor, City Hall. 


PRESENT : Alderman Volrich (Chairman) 

Alderman Harcourt 
Alderman Marzari 
Alderman Rankin 


COMMITTEE 

CLERK: J. C. McDonald 


Adoption of Minutes 

The minutes of the meeting of November 8th, 1973, were adopted. 

RECOMMENDATION : 


1. Liquor Permit Application 

180 W. Georgia - Sandman Motels 
Development Permit Application No. 64089 
Zone: CM-1 


The Zoning Planner submitted the following report with respect 
to an application by Sandman Inns Vancouver Ltd. for a liquor lounge 
area in their proposed development at 18 W. Georgia Street: 

"The Technical Planning Board approved this application 
for a hotel with restaurant, banquet room, lounge and 
retail stores, subject to a number of conditions, prior 
to issuance of the development permit. One such con- 
dition being, the development to be first reported to 
City Council's Committee with respect to the new liquor 
outlet . 

The assembly area for the proposed cocktail lounge is 
1115 sq. ft." 

Mr. H. Pimiskern appeared on behalf of Sandman Inns in support 
of this application. 

After discussion, it was, 

RECOMMENDED : 

THAT the Technical Planning Board be advised 
there is no objection to the proposed new liquor 
outlet in this development at 180 W. Georgia Street. 
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2. Chinatown - Chinese Cultural Centre, 

Chinese Merchants & Property Owners Association 

Mr. Gerald Hamilton, Architect with the firm of Hamilton, Doyle 
and Associates, and Mr. F. Chang, Director of Chinese Cultural Centjre, 
and Chinese Merchants' and Property Owners Association, appeared on 
behalf of these groups to discuss with the Committee a proposed plan 
for the development of a Chinese Cultural Centre in Chinatown. 

A letter, dated November 28th, 1973, was filed with the Committee 
from Mr. Harry Fan, in which Mr. Fan set out the views of the merchants an 
property owners as follows : 

"1. We strongly object to the change of the 

character of Unit Block East Pender Street 
(between Columbia and Carrall, commonly known 
as the Marco Polo Block) , which is the first 
Block in the three Chinatown Commercial 
Blocks for 100 years. 

2. We welcome a major hotel to be located on the 
South Side of the Marco Polo Block, with a 
Pagoda, to serve as the anchor linking with 
Gas town and the Cultural Centre -False Creek. 

3. The main purpose is to stimulate business 
inclination and attracting tourists all the 
year round. 

4. There is no major hotel from Granville Street 
to Boundary Road, an area which covers 3/5 ' s 
of this City, so the Marco Polo Block is an 
ideal location." 

The Committee was advised that the Planning Department had met 
with various Chinese groups within the past week to discuss plans for 
the beautif ication of Chinatown. 

Mr. Hamilton presented a schematic in conjunction with the 
proposed beautif ication plans, showing locatiors of proposed parking 
lots; commercial, housing and tourism areas; park, pagoda and hotel. 
The area under discussion was from Gore Street on the East, to Caria 11 
Street on the West, and from Pender Street on the North, to False Creek 
on the South. Mr. Hamilton divided this area into three sections, i.e. 
the block between Main and Gore, which is mainly commercially developed, 
the block between Main and Columbia, which is mainly tourist oriented 
and the section from Columbia to Carrall Street, which, it is suggested, 
be linked with the middle section by means of canopies and a pedestrian 
walkway. In the third section it is proposed that the Chinese Cultural 
Centre be placed extending from Pender Street to False Creek. 

Mr. Hamilton pointed out that the main concern of the Chinese 
property owners and ratepayers, is the Pender - Keefer Diversion 
remaining as it is, particularly at the intersection of Columbia and 
Keefer and the intersection of Carrall and Keefer. 

After due consideration, it was, 

RESOLVED : 


THAT the plans submitted by Mr-. Hamilton and 
tha latter^ ■ dated -November -28th, 1973, from 
Mr. Fan, be referred to the City Engineer for 
further discussion with the applicants and 
report back to the Committee. 


bit; 
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3 . Illegal Suites 

On November 20th, 1973, Council passed the following motion 
when dealing with Clause 2, Illegal Suites, of the Report of the 
Standing Committee of Council on Community Envelopment, dated 
November 15th, 1973: 

"THAT the recoinmendations of the Committee 
shown as (i) , (ii) and (iii) be approved 
after deleting the figure '1' in (iii), so 
that it reads RS Districts; 

FURTHER THAT recommendations (iv) and (v) 
be referred back to the Committee for further 
consideration and report and recommendation 
(vi) be approved in principle and referred back 
to the Committee for further consideration 
and report." 

Following are the recommendations referred to: 

''(iv) That the discretionary authority which the Technical 
Planning Board did have to permit limited conversions 
in the RS-1, RA-1, RS-3 and RS-4 districts be re- 
turned and that those suites presently being occupied 
under the noratorium be reviewed under this policy; 
and that this proposal be implemented only after 
obl"J.ning public opinion on opting into the proposal. 

(v) That the date of JuYie 18, 1956 as provided in «ie 
Zoning and Development By-law for other than RS-1 
.districts be brought forv/ard to April 1, 1964 to 
coincide with the provisions of Section 565A(e) (i) 
of the Charter and be applied to RS-1 districts. 


(vi) THAT the procedure as described in the report 
for setting district boundaries, so that the 
opinion of the public can best be obtained and 
adjudicated, as referred to in 4 above, be 
adopted. " 


Discussion followed with th6 officials concerned, amd it was the 
opinion of the Committee that interested groups be invited to appear 
before the Committee prior to further consideration of this matter by 
the Committee, and certain other points raised in Council were referred 
to, including the possibility of more extensive use of the RS-2 zoning 
category. 

After considerable discussion, it was, 
RESOLVED: 

THAT this matter be referred to the appropriate 
officials for further discussion with the 
Corporation Counsel and report back. 


THAT there be a meeting of the Committee 
with interested perstsns and groups, and that 
Notice of the Meeting should refer to the 
following particular areas for consideration: 

Hastings Sunrise 

Kensington Cedar Cottage 

Riley Park 

Kitsilano 

West Point Grey 

Woodlands Grandview 

These being the particular areas now having., 
a large number of secondary suites , and the 
areas which may be interested in the considera- 
tion of a new zoning category to permit such 
secondary suites as either conditional or 
outright uses. 
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4. Champlain Heights - Development Plan 
- Areas E and F 


The Committee had before it a report of the Director of 
Planning, dated November 28th, 1973, together with a written proposal 
submitted by Mr. C, Brammer, Chairman, Killarney-Champlain Citizens 
for Action Committee. 

Due to the lateness of the hour, the Committee did not complete 
its Agenda and the foregoing matter was deferred for consideration at 
the next meeting of the Committee. - 

The meeting adjourned at approximately 5 : 15 p.m. 

***** 
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STANDING COMMITTEE OF COUNCIL 
ON CIVIC DEVELOPMENT 


PART REPORT TO COUNCIL 



December 6, 1973 


A meeting of the Standing Committee of Coiincil on Civic 
Development was held on Thursday, December 6, 1973, in the No.l 
Committee Room at approximately 3^30 p.m. 


PRESENT: 


Alderman Hardwick 
Alderman Bowers 
Alderman Massey 
Alderman Pendakur 


COMMITTEE CLERK: M. James 


INFORMATION 
1. Langara 

The Chairman advised the meeting that subsequent to the signing 
of the agreement between the City Council and Marathon Realty 
for the sale of that company's lands in Langara, the Council 
had instructed that this Committee take the necessary subsequent 
actions. 

The Chairman suggested that a public meeting be advertised and 
held in the area so that interested groups and citizens might 
give to the Committee comments and opinions for further discussion 
by Council. 

The Chairman advised he would make the necessary arrangements 
for representatives from the Park Board and after further 
discussion it was 

RESOLVED 

That a public meeting of the Civic Development Committee 
and Board of Parks and Recreation be held Monday evening, 
December 17, 1973, in the Langara area at which meeting 
information re the City's proposals be given to the public 
and meeting be authorized to name a citizen's committee to 
cooperate with the Vancouver City Council and the Park Board 
on the future of these lands. 


2. Historic Area Advisory Board 

The Chairman suggested that the Committee meet with the Historic 
Area Advisory Board to review the outstanding matters relating 
to this Board. 


That the Civic Development Committee meet with the 
Historic Area Advisory Board 9:00 a.m. Tuesday, December l8, 1973. 


RESOLVED 


FOR coo:iciL Lzrm see uw,S)...5h.L 


CITY OF VANCOUVER 
SPECIAL COUNCIL - DECEMBER 18, 1973 


PUBLIC HEARING 

A Special meeting of the Council of the City of Vancouver was 
held in the Council Chamber on Tuesday, December 18, 1973, at 
2:00 p.m., for the purpose of holding a Public Hearing to amend 
the Zoning and Development By-law. 

PRESENT ; Deputy Mayor Rankin 

Aldermen Bowers, Gibson, Harcourt, Hardwick, 
Linnell, Marzari, Massey, Pendakur, Rankin, and 
Volrich. 

ABSENT: Mayor Phillips 

CLERK TO THE COUNCIL ; R. Henry 

MOVED by Aid. Linnell, 
SECONDED by Aid. Hardwick, 

THAT this Council do resolve itself into Committee of the Whole, 
Deputy Mayor Rankin in the Chair, to consider proposed amendments 
to the Zoning and Developirent By-law. 

- CARRIED UNANIMOUSLY 


Northeast Corner S.W. Marine Drive and Yukon Street 

An application was received from Charles T. Paine (Paine 
and Associates, Architects) on behalf of Kiwanis Club of Vancouver, 
to rezone Lot 3, Block C, D.L. 323 SE portion and Lots 3 & 4, Block 
5, D.L. 322 N part and 323 NE part, situated at the northeast corner 
S.W. Marine Drive and Yukon Street. Present zoning is RS-1 One 
j Family Dwelling District and the requested zone is CD-I Con^re- 
hcnsive Development District. 

The application is recommended by the Technical Planning Board 
with the CD-I By-law restricting the development to the following 
conditions. The Vancouver City Planning Commission endorsed the 
recommendation of the Technical Planning Board. 

"(a) Uses - senior citizens' apartment building with 

customarily ancillary uses including off-street 
parking. 

(b) Floor Space Ratio - not to exceed 0.60 including all 

floors measured to the outer limits of the building, 
however, floor area on the lower floor used for 
recreation room, arts & crafts room, garden and 
T.V. lounge, and mechanical room may be excluded, 
also balconies, canopies and sun decks providing 
the total floor area of such does not exceed 8% 
of the permitted floor area. 

(c) Height - not to exceed two storeys measured from the 

average finished grade around the outer perimeter 
of the building nor three storeys measured from 
the finished elevation of the interior court. 

and subject to the following: 

1. The detailed scheme of development to be first approved 
I by the Technical Planning Board after advice from the 

I the Urban Design Panel and consultation with the City 

I Planning Commission; the Technical Planning Board having 

particular regard to the building providing adequate set- 
backs from the property lines, open space to be suitable 
landscaped and treated, and the provision of suitable on- 
site parking at the ratio of one parking space for each 
six dwelling units. 

cont'd 
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Northeast Corner S.W. Marine Drive and Yukon Street 
continued : 


2. That Lot 3, Block C, D.L. 323 and Lots 3 &4, Block 5, 
D.L. 322 N part and 323 NE part be consolidated into 
one parcel and so registered in the Land Registry Office. 

Should the above conditions not be complied with by the 
owners in order to permit the enactment by Council of the amending 
by-law within 180 days from this date (Public Hearing date) this 
approval shall expire." 

Leonore Freiman, representing the Marpole-Oakridge Area Council, 
spoke opposing the choice of location of this proposed senior citizens' 
housing project and filed a brief. The Area Council, in its submission, 
suggested alternative sites for the project. 

Mr. H. Ratner spoke against rezoning because of an apparent 
lack of public transportation, it should be located closer to a 
recreation centre, and other reasons. 

1 

Mr. John McEwan — although in favour of the application, was 
! concerned because of the close proximity to his residence and also 
the problems that occur during the construction period. 

A representative of the Kiwanas Club spoke in support of the 
application and indicated it was the only land suitable for economic 
reasons, stated that the contractor would pay particular attention 
to dust and mud problems during the construction period and assured 
that 60 feet between the project and Mr. McEwan 's property would be 
suitably landscaped. 

MOVED by Aid. Volrich, 

THAT the application be approved in accordance with the 
recommendations of the Technical Planning Board and the Vancouver 
City Planning Commission, subject to the structures being back 
approximately 60 feet from the single family home immediately to 
the east, and this particular area being suitably landscaped. 

FURTHER THAT the City Engineer ensure that the streets surrounding 
the project are maintained in a clean condition during the con- 
struction period. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Hardwick, 

THAT the Committee rise and report. 

MOVED by Aid. Hardwick and Linnell, 

THAT the report of the Committee of the Whole be adopted, 
and the Corporation Counsel be instructed to prepare and bring 
in the necessary amendments to the Zoning and Development By-law. 

- CARRIED UNANIMOUSLY 


The Special Council adjourned at approximately 2:35 p.m. 


The foregoing are Minutes of the Special Council meeting (Public Hearing) 
of December 18, 1973, adopted by Council on January 8, 1974. 
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CITY OF VANCOUVER 

REGULAR COUNCIL MEETING 

A Regular meeting of the Council of the City of Vancouver was 
held on Tuesday, December 18, 1973, in the Council Chamber at 
approximately 2:00 p.m. 

PRESENT: Deputy Mayor, Alderman Rankin 

Aldermen Bowers, Gibson, Harcourt, Hardwick, 
Linnell, Marzari, Massey, Pendakur 
and Volrich 

ABSENT : Mayor Phillips 

CLERK TO THE COUNCIL : D, H. Little 

PRAYER The proceedings in the Council Chamber were opened with 

prayer, offered by the Civic Chaplain, Rev, J. Gordon 
Gardiner of St, James Anglican Church, 

'IN CAMERA ' MEETING 

The City Clerk advised the 'In Camera' Committee was in agreement 

with the items proposed for 'In Camera' consideration with the 

exception of one item, which item to be determined at the 'In Camera' 
meeting later this day, 

ADOPTION OF MINUTES 

MOVED by Aid, Linnell, 
SECONDED by Aid, Hardwick, 

THAT the Minutes of the Regular Council meeting, with the exception 
of the 'In Camera' portion, dated December 11, 1973, be adopted, 

- CARRIED UNANIMOUSLY 


At this point in the proceedings the Council recessed for the purpose 
of holding a Public Hearing on a rezoning application, following which 
the Council reconvened at 2:40 p,m,, with the same members present. 


COMMITTEE OF THE WHOLE 

MOVED by Aid, Linnell, 
SECONDED by Aid, Hardwick, 

THAT the Council resolve itself into Committee of the Whole, 
Deputy Mayor Rankin in the Chair, 

- CARRIED UNANIMOUSLY 

UNFINISHED BUSINESS 

It was agreed to defer the following matters of Unfinished 
Business pending the hearing of delegations later in the day: 

(a) Request from Mt , Pleasant Information 
Centre for Children's Play Area 

(b) 1167 West 8th Avenue: 
Development Permit Application #63065 

COMMUNICATIONS OR PETITIONS 

1, Request for Grant towards the Promotion 

of Horseshoe Pitching in the Greater Vancouver Area 

MOVED by Aid. Harcourt, 

THAT, pursuant to request received from the Vancouver Horseshoe 
Club, permission be granted to hear a delegation, and arrangements 
be left in the hands of the City Clerk, 

- CARRIED UNANIMOUSLY 
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2, Request to Increase the Library 
Board by Two Members 


The Council noted a letter under date of December 11, 1973, from 
the Director of the Vancouver Public Library Board advising of a 
resolution of the Library Board that Council be asked to increase 
the Library Board by two members to a total of eleven. 

It was noted that eleven is the maximum allowable by the Public 
Libraries Act. 

MOVED by Aid, Linnell, 

THAT the request of the Library Board to increase its member- 
ship by two be approved in principle, and the City Clerk report back 
as soon as possible, 

- CARRIED UNANIMOUSLY 

3, Marine Drive Foreshore Park: 

Spanish Banks Erosion Control Project 

Under date of December 11, 1973, the Park Board submitted a 
letter concerning the Spanish Banks Erosion Control Project enclosing 
letter from the Provincial Government agreeing that $350,000 is 
available if the Project should proceed and subject to three 
conditions as follows: 

(1) The funds are being provided to the Park Board at 
their request on a one-shot basis. Any future 
maintenance required is a Park Board and/or University 
responsibility , 

(2) The conditions set forth in the letters of August 17 
to the Park Board and to the University are to be 
acted upon and followed through to completion by 
both the Park Board and the University, 

(3) That it be made clear that the Government is not in 
favour of the proposed location of the Museum of Man, 
as was made clear to the University by letter of 
January 29, 1973, and that in fact the Government 
would prefer that the entire area seaward of Marine 
Drive should eventually revert to wilderness as part 
of a shoreline natural preserve. 

The Park Board is requesting the Council award a contract on 
behalf of the Board to Construction Cartage Company in the amount 
of $320,000, on the understanding that the Provincial Government 
will provide the Park Board with the funds, 

MOVED by Aid, Pendakur, 

THAT the Council award a contract on behalf of the Park Board 
to Construction Cartage Company with respect to the Spanish Banks 
Erosion Protection work, in accordance with the Park Board letter of 
December 11, 1973, subject to the Provincial Government advancing 
required funds, 

- CARRIED 

(Alderman Marzari voted against the motion) 
Guard Rails: 

N,W Marine Drive, west of Spanish Banks 

Alderman Gibson commented on the matter of unilateral removal 
of the cement guard rails on the north side of N/W Marine Drive, 
immediately west of Spanish Banks by the Department of Highways, 
and expressed concern particularly because of the large investment 
which the City and Park Board had made in the foreshore park in 
that area. 

The Deputy Mayor directed this matter be referred to the Park 
Board , 
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COMMUNICATIONS OR PETITIONS (cont'd ) 

4. Kates Peat Marwick: Suggested Additional 
Management Consulting Services - Park Board 

The Council noted a letter from the Park Board dated 
December 4, 1973, on a request for Kates Peat Marwick and 
Company to be retained for the sum of $65,500, such funds to 
come from the City's General Revenue, to perform consulting 
services as follows: 

Project Management of Recreation Study $14,500 


Responsibility Matrix 9,500 

Standards of Performance 3,000 

1975 Budget Preparation 22,000 

Accounting Systems 16,500 


MOVED by Aid. Bowers, 

THAT the Park Board be informed that it may include in the 
1974 Budget sums for these consultants services; 

FURTHER THAT, in the meantime, an amount of $7,000 be 
authorized in advance of the 1974 budget for the purposes out- 
lined in the Park Board letter. 

(referred) 

MOVED by Aid. Volrich, 

THAT this whole matter be referred to the Standing Committee 
on Finance and Administration. 

- CARRIED 

(Aldermen Bowers and Massey voted against 
the motion) 

5 , Proposed Templeton Park Swimming Pool 

The Council noted a letter from the Park Board dated December 5, 
1973, concerning the proposed Templeton Park swimming pool, advising 
that the $720,000 allocated is not adequate for construction of a 
37-metre pool. The Architect had advised the Park Board it would 
cost approximately $900,000 for a 37-metre pool. The Park Board 
wished to meet with the Council, or the Finance Committee, to 
discuss ways and means of financing additional costs. 

Alderman Bowers advised the Council that the Park Board had 
subsequently decided not to proceed with this course of action and, 
therefore, wished the matter withdrawn. 

MOVED by Aid. Bowers, 

THAT the letter from the Park Board be received and no further 
action taken. 

- CARRIED UNANIMOUSLY 

6 . Deputy Mayors; 1974 

The Mayor submitted the following memorandum under date of 
December 13, 1973 : 

"After checking with members of Council, I would like 
to recommend the following schedule for Deputy Mayors 
in the year 1974 - 


January 

Alderman 

Marzari 

February 

II 

Gibson 

March 

II 

Vol rich 

April 

II 

Pendakur 

May 

H 

Hardwick 

June 

H 

Harcourt 

July 

II 

Bowers 

August 

M 

Linnell 

September 

H 

Massey 

October 

M 

Volrich 

November 

II 

Harcourt 

December 

II 

Rankin 


cont 'd , , . . 
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COMMUNICATIONS OR PETITIONS (cont'd ) 

Deputy Mayors; 1974 (cont'd ) 

MOVED by Aid, Pendakur, 

THAT the recommendation of the Mayor contained in the fore- 
going memorandum be approved. 

- CARRIED UNANIMOUSLY 

7. Grant Request: 

Unemployed Citizens Welfare 
Improvement Council 


The Council noted a letter from the Unemployed Citizens Welfare 
Improvement Council requesting a grant of $4,000 for the organiz- 
ation's Christmas fund. It was stated that $4,000 had already 
been granted by the Christmas Bureau to the organization. 

Mrs. Margaret Mitchell, representing the Unemployed Citizens 
Welfare Improvement Council spoke of the need for this grant. 

It was agreed that this matter would be deferred pending 
information on Council's action last year when dealing with a 
similar request. (see page 9) 


BOARD OF ADMINISTRATION. DEPARTMENTAL AND OTHER REPORTS 

A. BOARD OF ADMINISTRATION 

General Report, December 14, 1973 

Works and Utility Matters (Dec. 14) 

Granville Street Bridge 

MOVED by Aid. Linnell , 

THAT the recommendation of the Board of Administration con- 
tained in this report be approved. 

- CARRIED UNANIMOUSLY 

Social Service and Health Matters (Dec. 14 ) 

Basic Job Readiness Training Program: 
Pilot Project - Health Department 

MOVED by Aid. Pendakur, 

THAT the recommendations of the Board of Administration contained 
in this report be approved. 

- CARRIED UNANIMOUSLY 

Building and Planning Matters (Dec. 14) 
Freight Elevator: 

Coroner's Court, 240 E. Cordova Street 

MOVED by Aid. Marzari , 

THAT the recommendation of the Board of Administration con- 
tained in this report be approved. 

- CARRIED UNANIMOUSLY 

Fire and Traffic Matters (Dec. 14 ) 

Brief from 401 Committee of the 
Hastings Sunrise Action Council 

MOVED by Aid. Hard wick, 

THAT the recommendation of the Board of Administration con- 
tained in this report be approved. 

- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd ) 

BOARD OF ADMINISTRATION 

General Report, Dec. 14, 1973 (cont'd ) 

Finance Matters (Dec. 14) 

The Council considered this report which contains twelve 
clauses identified as follows: 


CI . 1 

CI. 2 

CI. 3 

CI. 4 

CI. 5: 

CI. 6: 


CI 
CI 
CI 
CI 


7: 
8: 
9: 

10; 


CI. 11; 
CI. 12 


Strathcona Rehabilitation Project: 
Financial Situation 

Staffing Needs: Community Care Facilities 
Licensing Office 

Request for Increased Appropriation 
New and Non Recurring Equipment 
Completion of Microfilm Program of Building 
Permit Plans for the Department of Permits 
and Licenses 

Welfare and Rehabilitation Department: 
Temporary Staff for New Provincial Mincome 
Program, Age 60 - 64 years 
Extension of Temporary Buyer Position 
through 1974 

Investment Matters (Various Funds) October, 1973 

Cash Shortages and Overages 

Temporary Help: Internal Audit Division 

"Skid Road" Housing - Fire and Lodging House 

By-law Enforcement 

1973 Travelling Youth Programme 

Rentals and Other Charges 

The Vancouver Symphony Society 


The Council took action as follows: 

Clause 1: Strathcona Rehabilitation Project: 
Financial Situation 

MOVED by Aid. Bowers, 

THAT the recommendation of the Board of Administration con- 
tained in this report be approved, and that the reference in the 
report to linear park development be referred back to the Board of 
Administration for further report, particularly in respect of the 
land involved and source of funds. 

- CARRIED UNANIMOUSLY 

Clauses 2 to 11 

MOVED by Aid. Harcourt, 

THAT the recommendations of the Board of Administration con- 
tained in Clauses 2 to 11 of this report be approved. 

- CARRIED UNANIMOUSLY 

Clause 12: Rentals and Other Charges 
The Vancouver Symphony Society 

It was agreed to defer consideration of this clause pending 
the hearing of a, delegation later this day. (see page 14) 

Personnel Matters (Dec. 14) 

The Council considered this report which contains two clauses 
identified as follows: 

CI. 1: Strathcona Site Office Staff 
CI. 2: Appointment to Royal Commission on 
Family & Children's Law 

MOVED by Aid. Volrich, 

THAT the recommendations of the Board of Administration con- 
tained in these two clauses of the report be approved . 

- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd ) 


BOARD OF ADMINISTRATION 

General Report, Dec. 14, 1973 (cont'd ) 

Property Matters (Dec. 14 ) 

The Council considered this report which contains five clauses 
identified as follows: 

CI. 1: Acquisition for Park Site #10 - Mount Pleasant 
CI. 2: Senior Citizens' Housing Project: Kitsilano 

1987 West 7th Avenue 
CI. 3: Acquisition for Arbutus-Burrard Connector: 

1854 West 5th Avenue 
CI. 4: Acquisition for Knight Street Widening: 

25th Avenue to 33rd Avenue 
CI. 5: Acquisition for Britannia Community Services 

Centre Site: 1641 William Street 

MOVED by Aid. Hardwick, 

THAT the recommendations of the Board of Administration con- 
tained in this report be approved . 

- CARRIED UNANIMOUSLY 

B. 

DEPARTMENTAL REPORT 
December 14, 1973 

Works and Utility Matters (Dec. 14 ) 

The Council considered this report which contains two clauses 
identified as follows: 

CI. 1: Local Improvement Project: 

Stanley Park Neighbourhood, West End 
CI. 2: West End Street Widths 

The Council took the following action: 

Clause 1: Local Improvement Project: 
Stanley Park Neighbourhood, West End 

MOVED by Aid. Hardwick, 

THAT the recommendations of the officials contained in this 
report, identified as a. b. and d., be approved and recommendation 
c. be approved, after amendment as follows: 

"That the Director of Social Planning, in consultation with 
the Superintendent of Parks and Public Recreation and the 
City Engineer, recommend to Council, Consultants to produce 
designs, (in conjunction with residents) working drawings 
and estimates for the development of the mini-parks and 
the sidewalk improvements, by January 25, 1974, at a fee 
not to exceed $5,000; and," 

- CARRIED UNANIMOUSLY 

(underlining indicates amendment) 

Clause 2: West End Street Widths 

MOVED by Aid. Hardwick, 

THAT, pursuant to request received, this clause be deferred 
pending the hearing of delegations and arrangements be made by 
the City Clerk. 


- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd ) 

DEPARTMENTAL REPORT 
December 14, 1973 (cont'd) 

Building and Planning Matters (Dec. 14) 

Charles and Nanaimo Streets: 

Canada Safeway Limited - Parking Lot Extension 

MOVED by Aid. Bowers, 

THAT the development permit be referred back to the Technical 
Planning Board for its final consideration for approval of the 
development and setting out the applicable conditions and; 

FURTHER THAT the Technical Planning Board be informed that 
the Council is suggesting that the following be included as 
condi tions : 

(a) subject to sufficient number of parking spaces 
being available for staff; and, 

(b) subject to speed bumps being installed in the parking 
lot, and chains being provided across the entrance way 
of the parking lot after store hours. 

- CARRIED 

(Alderman Hardwick voted against the motion) 

C. Vancouver Centre: 650 West Georgia Street 
Development Permit Application No. 58435 

The Director of Planning and City Engineer reported as 
follows under date of December 14, 1973: 

"Foundation Uestern Linn'ted as Project Engineers for the proposed 
Vancouver Centre Developmont- being the redevelopment of the 
Birks Building and Strand Theatre site on the south side of West 
Georgia bct'.'.'eon Seyn-cur and Granville Streets - are negotiatinq 
with the City reoarditirj the timing and engineering procedures for 
constructing tlie understreet portions of the development. 

The understreet devolcpmr'nt v/ould connect the proDOsed Vancouver 
Centre develoorent on the south east corner of Georgia and Granville 
Streets v.'ith the Pacific Centre on the v/est side of Granville and 
also provide for a connector from the Vancouver Centre development 
on the south side of V.'sst Georgia Street to the Hudson's Cay Company 
Retail store on the north side of West Georgia Street. 

City Council on I'jrch 6, 1973 on recommendation from the Technical 
Planning Hoard resolved that L)evelopi;-ent Permit Application Ho. 58435 
be Approved to permit the Vancouver Centre dovolooment subject to 
prior coi;;.-iliance v/ith certai n. condi tions , one of which beino that 

before the Covelopmsnt Permit is issued that the applicant first 
obtain the approval of City Council for: 

"The rpproval as to precise timing of construction, and 
on-street traffic arrangements for both vehicular and 
pedestrian traffic during construction." 

In close consultation witii affected City departments the developers 
propose to ^schedule the understreet construction as follov/s: 


a. Undergrou nd link across Grnn vi llc Stre et to Pacific Centre 

This work will be carried out concurrent witli the Granville 
Street mall v/orks and will bo completed by June 30, 1974. 

These v/orks v/ill also include closing the southerly curb 
traffic lane for a short distance on West Georgia Street 
in the vicinity of the Georqia-Granvil le Street intersection. 
Kov/ever, four lanes of traffic will be maintained at all 
times for east-v/est traffic on West Georgia. 


cont 'd 
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BOARD OF ADMINISTRATION. DEPARTMENT OTHER REPORTS (cont'd) 

Vancouver Centre: 

650 West Georgia Street (cont'd ) 

With respect to all the foreooing, the precise construction 
and operational details will be to the satisfaction of the 
City Engineer. In consultation with the Corporation Counsel 
the developers are also providing a $200,000 completion 
guarantee 

To complete the understreet development for the connection 
to tl-,e Pacific Centre a further portion of West Georgia Street 
has to be ocsned for understreet excavation. This cannot 
be dene at the sare time as the remainder of the works unless 
the four east-\;esL traffic lanos on West Georciia can be 
maintained. One traffic lane to the south will be required 
at the Gcorgia-Granville Street intersection as stated- 

From the five rcirnininq lanes; the northerly curb Kmc is 
already occo'^i'^d hv I'acific Centre rovolopnrnt. 

Pacific CciiLio CovelojMi.::nt are endeavouring to reschedule 
their ov/n construction nrograni to free this northerly traffic 
lane in parf. If this occurs then the 

Vancouver Centre develonors can complete all required v/orks 
at the Georpia-Granvi lie Street intersection concurrently and 
still maintain the minimum required four lanes of traffic open. 

Should this not be possible then the regaining portion of the 
understreet development at the Georcjia-Granvil le intersection 
will have to be completed at a later date. In which case the 
developers would give 6 months notice to the City of the date 
construction is requested and all detailed arrangements would 
be made to the requirements and satisfaction of the City 
Engineer. 

b. Underoround link across West Georgia To the Hudson Bay Company 
RetaTi store 

This underground link would not be completed until some 
unspecified future time, in which case the developers v.'ould 
give a minir.um 6 months notice to the City of the date 
construction is requested and all detailed arrangements 
v/ould be made to the requirements and satisfaction of the 
City Engineer. 


The actual aqreen?nts and/or under surface leases between the City 
and Vancouver Centre Devolonii^cnt Limited are in active preparation 
and will be reported to Council as soon as practiciible in 19"/4. 


It is RECOIIMENDED that the outlined arranno-nonts as proposed for 
the understreet connections under IJest Georgia Street and Granville 
Street be APPROVED. " 

MOVED by Aid. Bowers, 

THAT the foregoing recommendation of the Director of Plannin 
and City Engineer be approved. 

- CARRIED 

(Alderman Hardwick voted against the motion) 


At this point in the proceedings the Deputy Mayor recognized the 
presence in the Council Chamber of the Honourable Lorne Nicolson, 
Minister of Housing. 


Lit 
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BOARD OF ADMINISTRATION. DEPARTMENT AND OTHER REPORTS (cont'd ) 

D. Report of Standing Committee on 
Housing, dated December 4, 1973 

The Council considered this report which contains two clauses 
identified as follows: 

CI. 1: Future use of 52 Acres of Remaining 

Jericho Land 
CI. 2: Downtown Eastside 

MOVED by Aid. Harcourt, 

THAT the recommendation of the Committee contained in Clause 1 
of this report be approved, and Clause 2 be received for information. 

- CARRIED UNANIMOUSLY 


The Council reces 
an 'In Camera' meeting 
session at approximate 


sed at approximately 3 
in the Mayor's Office 
ly 5:10 p.m., with the 


: 45 p.m., and following 
, reconvened in open 
same members present. 


COMMUNICATIONS OR PETITIONS (cont'd) 

Request for Grant: Christmas Fund 
Unemployed Citizens Welfare 
Improvement Council 

The Council further considered a request for a grant from 
the Unemployed Citizens Welfare Improvement Council, having been 
given information by the City Clerk on Council 's action on a 
similar request on December 19, 1972, and also comments by 
Mr. W. Boyd and the United Community Services Christmas Bureau. 

MOVED by Aid, Hard wick, 

THAT if there is a deficit position experienced by the 1973 
Christmas Bureau, such be underwritten by Council up to a maximum 
of $1,000, on the understanding the Bureau will assist cases 
found to be in need and submitted to the Bureau by the Unemployed 
Citizens Welfare Improvement Council . 

(amend ed) 

MOVED by Aid. Bowers, in amendment, 

THAT the figure in the motion of Alderman Hardwick be changed 
to read $2,000. 

- CARRIED 

MOVED by Aid. Marzari, in amendment to the amendment, 

THAT the figure in the motion of Alderman Hardwick be changed 
to read $4,000. 

- LOST 

(Aldermen Bowers, Gibson, Hardwick, Linnell, Massey, 
Pendakur and Volrich voted against the motion) 

The motion, as amended, and reading as follows, was put and 
CARRIED: 

"THAT if there is a deficit position experienced by the 
1973 Christmas Bureau, such be underwritten by Council 
up to a maximum of $2,000, on the understanding- the 
Bureau will assist cases found to be in need and sub- 
mitted to the Bureau by the Unemployed Citizens Welfare 
Improvement Council" 


(Alderman Hardwick voted against the motion 
as amended) 
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BOARD OF ADMINISTRATION. DEPARTMENT OTHER REPORTS (cont'd) 

E. Report of Standing Committee on Finance 
and Administration, dated December 6, 1973 

The Council considered this report on the matter of 1974 
Preliminary Operating Budget and took the following action: 

MOVED by Aid. Bowers, 

THAT the recommendations of the Committee contained in this 
report be approved, after changing recommendations (b) and (d) 
to read as follows: 

"(b) THAT the Council forward a letter to Premier Barrett 

requesting more specific information as to the total tax 
benefit the City will receive from the new legislation 
abolishing tax concession, and the possibility of the 
City receiving: 

- A Business Tax from Crown Corporations 

- Added Provincial funds from increased per capita grant 

- Added Provincial contribution for Welfare, the Director 
of Finance to report back to this Committee 

- Relief from ambulance costs so that these charges 
will be applied against the B.C. Medical Plan . 

(d) THAT the question of increasing fees and fines for various 
services and inspection be discussed at City Council level, 
after receiving a report from the Board of Administration 
on the amount of money involved in raising inspection 
fees from 80% of costs to 100% of costs T^ 

- CARRIED UNANIMOUSLY 

(underlining indicates changes) 

F. Report of Special Committee re False Creek 
dated December 17, 1973 


The Special Committee of Council re False Creek submitted the 
following report under date of December 17, 1973: 
tf 

1. False Creek Sea Wall Walkway 
Purchase of Specimen Trees 

Dnder date of December 14, 1973, the Director of Planning 
submitted a report vriiich asked that the False Creek capital 
budget be adjusted to provide $21,000 for the purchase of 
specimen deciduous trees for placement along the Sea Wall 
Walkway when completed next spring. 

The report advised that stock in several nurseries has been 
examined and that it would be advantageous to purchase these 
trees in the nursery and have them available for planting 
next spring. The trees are of 4" to b" caliper and the 
funds requested to be transferred will not be required. 

Your Committee 

RECOMMEND that the allocation for consultant studies, in 
the False Creek Capital Budget, be reduced by $21,000, and, 
that this amount be allocated to a new fund for the provision 
of trees for the completion of this year's sea wall contract. 

2. Per Diem Consultant Fund - Increase 

The False Creek Capital Budget allocates a sum of $25,000 
"to retain consultants on a per diem basis . . . for instance 
where solutions to specific problems may be provided by experts 
in a very short time". 

On May 15, 1973 the Committee authorized a per diem consultant 
fund of $7,000 to be administered by the Director of Planning 
and Civic Development. On August 2nd, 1973 this amount was 
increased to $10,000. 


cont 'd . 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd ) 

Report of Special Committee 
re False Creek (cont'd) 

The total amount has been expended or committed for various 

planning studies and tasks related to False Creek. This 

fund has proved extremely valuable to the Department by virtue 

of its flexibility to meet particular needs on an immediate basis. 

In order to continue the established procedure of using per 

diem consultants additional funds are required in the amount 

of $5,000. At the present time a need is foreseen in areas of 

further statistical analysis, development control criteria 

formulation, graphic arts, and structural engineering design. 

Hiere are also undoubtedly unforeseen items. 

Your Committee RECOMMEND that the authorized amount for per diem 
consultants be increased by $5,000 from the presently authorized 
$10,000 to $15,000. 


3. Procedural Plans for the Development of City Owned Lands 
in Area b False Creek 

"nie Development Consultant submitted to your Committee under 
date of December 10, 1973 "Procedural Plans for the Development 
of City Owned Lands in Area 6 False Creek" and your Committee 
discussed this report in detail at its last meeting, Friday, 
December 14, 1973. 


At that time, as a result of the discussion, amendments 
were made to the document and the amended document is 
attached to this report. 

Your Committee 

RECOMMENDS the adoption of the recommendations of the Development 
Consultant contained i.i his report dated December 10, 1973, as 
amended by your Special Committee on December 14, 1973. And 

yORTHER RECOMMENDS that an amount of $13,UU0 be transferred 
fnwi the False Creek Capital Budget Project Consultant studies 
to a special account to take care of the rail, market research, 
noise and circulation studies: The Development Consultant to have 
discretionary authority in connection with this account subject 
to normal city budget procedures. And 

FURTHER RECOM^"iENDS that the Board of Administration report to 
Council on matters relating to the Project and Design Teams 
staff. Planning and Engineering Department coordination and 
related personnel matters. And 

FURTHER RECOMMENDS that the City Engineer be instructed to 
transfer the winter work projects assigned to the Sea Wall 
and related structures in Sub Area 10 to Sub Area 6 for 
further work on the Sea Wall amenities in this area, and that 
the City Engineer be instructed to defer such amenity work 
pending the receipt of the economic examination of Sub Area lU. 
And 

FURTHER RECOMMENDS that the Director of Finance and the Development 
Consultant report as soon as possible on a economic examination 
of Sub Area 10. " 


MOVED by Aid. Hardwick, 

THAT the recommendations of the Special Committee contained 
in the foregoing report be approved. 


- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd ) 

Go Report of Standing Committee on Social 
Services dated December 6, 1973 

The Council considered this report which contains four 
clauses identified as follows: 

CI. 1: Day Care Services in the City of Vancouver 

CI. 2: Senior Citizens Homes Rates 

CI. 3: Family Division, Provincial Courts 

CI. 4: Strathcona-Seymour Summer Enrichment Programme 

The Council took action as follows: 

Clause 1: Day Care Services in the City of Vancouver 

Alderman Marzari advised that City-owned lots in the Mount 
Pleasant area referred to in the report have subsequently been 
found to be unsuitable and suggested the Council take no action 
on Lot 1, Blk . 84 amended, D.L. 264A, which is the closed portion 
of St. Catherines Street, adjacent to China Creek Park, as referred 
to in the recommendation of the Committee. 

MOVED by Aid. Marzari, 

THAT the recommendations of the Committee with respect to 
lots in the Mount Pleasant area be received, and the recommend- 
ations in respect of lots in the Marpole and Strathcona areas be 
approved, and, 

FURTHER THAT the Supervisor of Property and Insurance report 
back to the Committee on the properties in the Marpole and Strath- 
cona areas, the report to include costs of servicing the properties, 
terms and other related matters. 

- CARRIED UNANIMOUSLY 


Clauses 2 and 3 

MOVED by Aid. Marzari, 

THAT these two clauses in the report be received. 

- CARRIED UNANIMOUSLY 

Clause 4: Strathcona-Seymour Summer Enrichment Programme 

MOVED by Aid. Marzari, 

THAT the recommendation of the Committee contained in this 
clause be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 


The Council recessed at approximately 6:00 p.m., to reconvene 
at 7:30 p.m. 

The Council reconvened in the Council Chamber at approximately 
7:30 p.m., still in Committee of the Whole, Deputy Mayor Rankin 
in the Chair and the following members present: 

PRESENT: Deputy Mayor, Alderman Rankin 

Aldermen Bowers, Gibson, Harcourt, Hardwick, 
Linnell, Marzari, Massey and 
Volrich 


ABSENT: Alderman Pendakur 

Mayor Phillips 



Regular Council, December 18, 1973 . . . 

UNFINISHED BUSINESS 

1. Children's Play Area: 

Mount Pleasant Information Centre 

The Council further considered Department report (Property 
matters), dated December 7, 1973, concerning a request of the 
Mount Pleasant Information Centre for a children's play area on 
City-owned land being Lots 8, 9, 10, Block 93, D.L, 264A , 

The Council received a delegation from the Mount Pleasant 
Information Centre, represented by Mr. Snyders, A brief was 
filed, now requesting the use of 99 feet on the west side of the 
City-owned block between Fraser and Carolina Streets on the 
north side of 5th Avenue, i.e. Carolina Street end (66 feet) and 
Lot #1, Block 93, D.L. 264A , The organization also requested 
that it lease the house located on the property for a period of 
three years, with an option for renewal, a grant of $4,000 
for the first year for material for the playground and painting 
and equipping the house, and $500 per year towards maintenance 
for the following two years, 

MOVED by Aid, Hardwick, 

THAT there be no further action on the request re this 
particular property which is being assembled for housing, and 
the Supervisor of Property and Insurance report back as soon as 
possible on progress in respect of this site for a City-sponsored 
housing project, 

- CARRIED 


(Aldermen Marzari and Massey voted against 
the motion) 

MOVED by Aid, Hardwick, 

THAT the Director of Planning and the Supervisor of Property 
and Insurance report back on the suitability of the Carolina 
Street end and other suitable properties for the type of neighbour- 
hood park as requested by the organization. 

- CARRIED UNANIMOUSLY 

2. Development Permit Application 
1167 West 8th Avenue 


The Council again considered a report of the Director of 
Planning dated November 30, 1973, concerning a development permit 
application at 1167 West 8th Avenue, wherein it is stated the 
Technical Planning Board and the Urban Design Panel did not 
approve of the application. 

The Council also noted a letter from the Vancouver City 
Planning Commission, dated November 30, 1973, which stated the 
Commission recommended the development permit application be 
approved, with some reservations, 

Mr. Iredale, the Architect, spoke in support of the scheme 
and filed a letter from Mr. W,E, Dolphin of 1151 West 8th Avenue, 
who indicated that the plans for the development were satisfactory 
to him, Mr, Hawthorn, Chairman of the Design Panel, addressed 
the Council and gave the Panel's views on the development, 

MOVED by Aid. Volrich, 

THAT this application be not approved, 

- CARRIED 

(Alderman Bowers and Gibson voted against 
the motion) 
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UNFINISHED BUSINESS (cont'd) 

Development of Fairview Slopes 

MOVED by Aid. Marzari, 

THAT the Director of Planning report to the Standing Committee 
on Community Development on a program for proceeding with the 
planning of the Fairview Slopes. 

- CARRIED UNANIMOUSLY 

BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd ) 

BOARD OF ADMINISTRATION 

Finance Matters, Dec. 14 (cont'd ) 

Clause 12: Rentals and Other Charges 
The Vancouver Symphony Society 

The Council considered this clause with respect to outstanding 
charges for the Queen Elizabeth Theatre to the Vancouver Symphony 
Society. 

Mr. Turnill, First Vice President of the Vancouver Symphony 
Society and Mr. Michael Allerton, General Manager, appeared before 
the Council and filed a brief, including a fact sheet on the 
Society's financial position. 

MOVED by Aid. Bowers, 

THAT an additional amount of $15,000 be granted to the 
Vancouver Symphony Society to be applied against Queen Elizabeth 
Theatre rental owing to December 31, 1973. 

- LOST 
(not having received 
the required majority) 

(Aldermen Hardwick, Marzari and 
Rankin voted against the motion) 

H. Report of Standing Committee on 

Community Development, December 6, 1973 

The Council considered this report which contains four clauses 
identified as follows: 

CI. 1: Champlain Heights - Areas E & F 

CI. 2: New Liquor Outlets 

CI. 3: Fraserview Homeowners & Tenants Association 

CI. 4: Strathcona Sites C & D 

The Council took action as follows: 

Clause 1: Champlain Heights - Areas E & F 

MOVED by Aid. Volrich, 

THAT the recommendations of the Committee contained in this 
clause of the report be approved, after changing the recommendation 
on page 2 referring to the services of Downs-Archambaul t to read 
as follows: 

"THAT the Director of Planning be authorized to utilize the 
services of Downs-Archambaul t at a total sum of $30,290.00, 
to produce a usable development plan for Areas E & F, 
Champlain Heights, said plan to be completed by July 31, 
1974, and that this Committee will not consider the expendi- 
ture of any additional funds which may be incurred beyond 
the period of the studies and submissions of the final 
documentation" . 

- CARRIED UNANIMOUSLY 


cont 'd , 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd ) 

Report of Standing Committee on 
Community Development (cont 'd) 

Balance of Report 

MOVED by Aid. Volrich, 

THAT the recommendation of the Committee contained in Clause 2 

of the report be approved, and Clauses 3 and 4 be received for 
information . 

- CARRIED UNANIMOUSLY 

I. Report of Standing Committee 

on Social Services, December 6, 1973 

Youth Problems, Killarney-Orchard Park Area 

MOVED by Aid. Marzari, 

THAT the information contained in this report be received. 

- CARRIED UNANIMOUSLY 

During consideration of the foregoing topic, the Chairman 
made reference to an informal meeting that had been held recently 
by people concerned and the points raised at that meeting. 

MOVED by Aid. Marzari, 

THAT a joint meeting of the Standing Committee on Finance 
and Administration, the Standing Committee on Social Services and 
the Park Board be arranged to consider the question of integration 
of management of community facilities, additional staffing^ 
having the facilities open seven days a week, and other 
related matters. 

- CARRIED UNANIMOUSLY 

J. Report of Special Committee re the 
Control of Soliciting for Charity 
dated December 12, 1973 

The Special Committee submitted the following report under 
date of December 12, 1973: 

" The License Office has issued to date fifty-three licenses 
to solicit for charity. TWo applicants were refused licenses by the Coimaittee 
and one of these appealed to City Council where the appeal was denied. 

Since the adoption of the Soliciting For Charity amendment 
to the License By-law in August 1972, complaints to our office in this regard 
have practically ceased. 

I have checkied with the Better Business Bureau and they report 
no complaints in this field in 1973 • 

I would also like to point out that the Vancouver Board of 
l^de will not list any organization in its Major Financial Appeals Review unless 
it has obtained a license £rom our office. Diis has been most helpful in the 
enforoement of this by-law " 


MOVED by Aid. Linnell, 

THAT the foregoing report of the Special Committee for the 
Control of Soliciting for Charity, be received for information. 

- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION, DEPARTMENT St OTHER REPORTS (cont'd) 

K . Langara Golf Links 

The Board of Administration, under date of December 14, 1973, 
submitted the following report: 


" The Superintendent of Parks & Public Recreation and the Supervisor 
of Property and Insurance report as follows 

"Subsequent to the City's 1967 acquisition of tlie North 95 
acres of Langara Golf Course, the City and the C.F.R. have 
jointly operated the Golf Course by leasing their respective 
ownerships to Langara Golf Links Society. This Society has 
been made up of an equad number of Directors from the City 
and the C. P. R. and has operated successfully since January 
1st, 1968. 

The City's acquisition, December 31st, 1973, of the remainder 
of the course, known as Lot 'B', Block 1165, District Lot 526, 
being the South 66.12 acres will cause the termination of the 
lease, ais of that date, followed by the wind up of the Society. 

As Council has previously indicated a desire to continue the 
Bolf Course operation, it is suggested that, pending Council 
decision on the future uses for the South 66.12 acres, that 
the links be operated by the Board of Parks & Public Recreation. 

Under the terms of the existing operating agreement, up)on 
termination, the City is to use its best endeavours to retain 
staff in the employment of the City. 

Again under the terms of the existing operating agreement, 
the City and the C.P.R. as lessors, (upx>n termination cf the: 
agreement), share equally in the assets of the Society. Iti 
this connection, the Director of F-'inance suggests that Council 
give authority to provide sufficient funds from the 1973 
Supplemental Capital Budget in order to compensate the C.P.U. 
for its share of the assets. The sum of $50,000.00 is con- 
sidered adequate to meet this requirement. 

RECOMMENDED: 

(1) That the Board of Parks & Public Recreation be 
instructed to take the necessary preliminary 
steps to assume the operation of the Golf Course 
by Jiinuary 1st, 1974. 

(2) That the Board of Parks & Public Recreation to 
offer to retain the existing staff of the Langara 
Golf Course. 

(3) That Council authorize the Director of Kinancn to 
provide the sum of $50,000.00 from the 1973 Sui>- 
plcmental Capital lludget, to reimburse the C.l'.K. 
for its interest in the operating assets of the 
Golf Course." 

Yoar Board 

RECOMMENDS that the foregoing recommendations of the Superintendent 
of Parks & Public Recreation and the Supervisor of Property & 
Insurance be adopted. " 


MOVED by Aid. Hardwick, 

THAT the recommendation of the Board of Administration con- 
tained in the foregoing report be approved. 

- CARRIED UNANIMOUSLY 

L. Report of Official Traffic Commission 
dated December 13, 1973 

MOVED by Aid, Marzari, 

THAT the recommendations of the Official Traffic Commission 
contained in this report on the subject of School Crosswalk - 
58th Avenue and Argyle Street, be approved. 

- CARRIED UNANIMOUSLY 


Git- 
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BOARD OF ADMINISTRATION, DEPARTMENT AND OTHER REPORTS (cont 'd ) 

M . False Creek; D.T. Devlin Property 

The Board of Administration submitted the following report 
under date of December 17, 1973: 

Si« SupezTisor of Property and Insurance reports as follows 


"City Coxincil, on May 1, 1973t 'In Camera', passed a resolution wherein the 
Corporation Counsel was authorized to expropriate the above property, (legally 
described as Lot J, District Lot 3610, and known as 1590-6 West 1st Avenue). 

V 

Negotiations hare continued with the owner and his Solicitor in an effort to 
reach a mutually acceptable settlement. 

The owner's Solicitor has now agreed to the following terms :- 

(1) The owner to accept $U50,000.00 for the property, including all 
claims other than:- 

(a) t2,000.00 legal fees 

(b) Bie actual cost of moving equipment and furniture 
within a 20 mile radius 

(2) The owner to retain rent-free possession until June 30, 1971*. 
He shall remove all the buildings from the land and leave it 
in a neat and tidy condition by the above date or suffer a 
penal^ of $50.00 per day commencing July 1, 197U. 

(3) Date of sale to be December 3l8t, 1973. 

This settlement is considered to be realistic and is endorsed by the City 
Solicitor. " 

Your Board RECOMMENDS: 

That the Superrlsor of Property and Insurance be authorized to acquire the above 
property on the forego inflr basis, chargeable to Code #316/1903. 

MOVED by Aid, Linnell, 

THAT the recommendation of the Board of Administration con- 
tained in the foregoing report be approved, 

- CARRIED UNANIMOUSLY 

N, 

Rental Review: South end of Main Street 
between Eraser River and Kent Avenue South 

The Board of Administration submitted the following report 
under date of December 4, 1973: 

The Supervisor of Property and Insurance reports as follows :- 

"The South End of Main Street between Fraser River and Kent Avenue South is 
leased to Evans Products Company Ltd. for eleven years and eight months, from 
January 1, I968, at a rental of $900.00 per annum plus ^azes. 

The lease restricts the use of the land to vehicular and pedestrian access 
to the waterlot abutting the street-end and is subject to twelve months' 
notice of cancellation. Approximately 50^ of the land is ditch. The lease 
also provides for rental reviews at five year periods, the current review 
is now concluded and the lessees, by letter dated November 23, 1973, concur 
with a rental increase to $1,65U.00 per annum plus all taxes as if levied, 
effective July 1, 1973. 

The Supervisor of Property and Insurance is of the opinion that the 
proposed rental represents market rental value for access to the water. 


cont 'd 
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BOARD OF ADMINISTRATION. DEPARTMENT fc OTHER REPORTS (cont'd ) 

Rental Review: South end of Main Street 
betw. Eraser River and Kent Avenue (cont'd ) 

It is RECOMMENBETD that the rental for the above property be Increased to 
11,6^.00 per annim plus all taxes as if levied, for the period July 1, 1973 
to June 30, 1978." 

Tour Board 

RSCOMMENDS that the foregoing Recommendation of the Supervisor of Property and 
Ijiaurance be adopted. 

MOVED by Aid. Hardwick, 

THAT the recommendation of the Board of Administration con- 
tained in the foregoing report be approved, 

- CARRIED UNANIMOUSLY 

O. Report of Standing Committees on Civic 
and Community Development, dated 
December 13, 1973 


The Council considered this report which contains two clauses 
identified as follows: 

CI . 1 : Neighbourhood Improvement Programme 
CI. 2: Kitsilano Local Area Planning Report 

The Council took action as follows: 

Clause 1: Neighbourhood Improvement Programme 

MOVED by Aid. Volrich, 

THAT the recommendations of the Committee contained in this 
clause be approved after changing part (ii) of the recommendation, 
shown on page 2, to read as follows: 

"THAT the Chairman of the Community Development Committee 
together with the Director of Planning and Director of 
social Planning endeavour to have the Gastown and Skid Road 
Areas declared special designated areas under the Terms of 
Reference of the National Housing Act". 

- CARRIED UNANIMOUSLY 

(underlining indicates change) 

Clause 2: Kitsilano Local Area Planning Report 

MOVED by Aid. Volrich, 

THAT the recommendation of the Committee in this clause be 
approved . 

- CARRIED UNANIMOUSLY 

P. Report of Standing Committee on 

Social Services, December 13, 1973 

Grant Request: Helping Hand Council 

MOVED by Aid. Marzari, 

THAT recommendation A. of the Committee contained in this 
report be approved. 

- LOST 
(not having received 
the required majority) 

(Aldermen Bowers, Hardwick and 
Linnell voted against the motion) 

No further action was taken. 

cent 'd 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

Report of Standing Committee on Social 
Services, December 13, 1973 (cont'd) 

MOVED by Aid. Marzari, 

THAT recommendation B. of the Committee contained in this 
report be approved. 

- CARRIED UNANIMOUSLY 

Q . Spring Street Project 

The Board of Administration submitted the following report 
under date of December 17, 1973: 


The Director of Social Planning reports: 

"The final evaluation report of the Spring Street Project will 
not be available for Council consideration until mid- January , 
1974. Tentative results indicate that project staff have had 
a significant impact on approximately 71% of the youths worked 
with to date . 

The Provincial Department of Human Resources is interested in 
the programme but is unsure as to how the programme or project 
staff fit into the proposed scheme of integration of social 
services in the City of Vancouver at this time. However, the 
Minister has indicated he is prepared to continue 25% cost- 
sharing in the programme for the first three months of 1974 and 
to give an answer regarding his willingness to assume future 
funding of this project by January 30, 1974, pending receipt of 
the final evaluation research report and a programme review by 
January 15 , 1974 . 

This is opportune for two reasons: 

1. Should the programme be reviewed favourably by 
Provincial officials, the months of February and 
March will serve as a transition period wherein 
the Province can gradually assume full fiscal and 
operational responsibility for the programme. 

2. Should the programme not be funded Provincially , 
it would provide civic officials sufficient time 
to : 

(a) Seek, alternate funding sources, or 

(b) Provide staff sufficient time to 
terminate work with families and the 
children and seek employment elsewhere. 


The Director of the Spring Street Project has resigned from the 
position, effective December 31, 1973. However, there Is 
sufficient administrative support available to staff wLtliin the 
Social Planning Department to ensure continued smooth function- 
ing of the project for the three month period. 

Projected programme costs for the Spring Street Project for the 
period January 1 to March 31, 1974, are as follows: 


cent 'd . 
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BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd ) 
Spring Street Project (cont'd) 


Salaries ; 

i) Full-time (6) @ $ 752 . 00/month 
1973 rates 

ii) Part-time (11) (§ $3.51/hour 
@ 50 hour/month 

ill) Secretary (1) @ $ 5 1 3 . 00 /mon th 


iv) Fringe benefits @ 8% 


$13,536.00 

5 , 791 . 50 
1,539.00 
$20 , 866 . 50 
1,669.35 


22,535 . 85 


Expense Accounts ; 

i) Full-time (6) @ 4 cases/worker 
@ $20/case/month 

ii) Part-time (11) @ 1 case/worker 
@ $20/case/month 

iii) Volunteer (6) @ 1 case/worker 
(§ $ 20 /cas e/mon th 


1,440.00 


660 . 00 


360.00 2,460.00 


* Rent ; 

i) $350/month x 3 months 


1,050.00 


1,050.00 


* Equipment and Supplies ; 
i) $150/month x 3 months 


450 .00 


450.00 


Maintenance of Vehicles 


i) 


$400/month x 3 months 


1,200.00 


1 , 200 . 00 


Training ; 

i) Full-time (6) @ $20 /month/worker 360.00 

** Ins t al la t ion of Telephones ; 

i) $300.00 300.00 

Mileage Allowance; 

i) 1,000 miles/month for the service 

@ 13c/mile 390.00 

* Miscellaneous ; 

i) Heat, lights, electricity, telephone 

etc. (a $50/month 150.00 


360.00 


300 . 00 


390 .00 


150 . 00 


$28,895.85 


Not Federal CAP cost-shareable 

** The Spring Street programme was forced to move from its 
present accommodation at 2524 Cypress because of a change 
in ownership of the building and because of an increase 
in rent. Therefore installation of telephones is required 
in the new premises. 


cont 'd 
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BOARD OF ADMINISTRATION. DEPARTMENT &; OTHER REPORTS (cont'd) 
Spring Street Project (cont'd) 


TOTAL $28,895.85 

Less 25% Programme cost-sharing by the 

Provincial Dept. of Human Resources. 6,812.00 

Less 50% Federal CAP cost-sharing on 
$27,245.85 (items eligible for CAP 

sharing) 13,622.93 20,434.93 


NET COST TO THE CITY OF VANCOUVER $ 8,460.92 


Therefore the Director of Social Planning recommends that: 

1. Vancouver City Council approve the extension of funding 
of the Spring Street Project to March 31, 1974 on the 
basis of the budget and cost-sharing formula proposed 
herein for a net programme cost to the City of Vancouver 
of $8,461. 

2. The position of Director, Spring Street Project not be 
filled for this interim period. 

3. The Director of Social Planning assume direct admini- 
strative responsibility for this project for the interim 
three (3) month period. 

4. The Director of Social Planning report on the future 
financing and auspices of this programme, provided it 
continues, by February 27, 1974, including results of 
the evaluation research. 

Your Board RECOMMENDS that the foregoing recommendations 
of the Director of Social Planning be approved. 

MOVED by Aid. Linnell, 

THAT the recommendations of the Director of Social Planning 
contained in the foregoing Board of Administration report be 
approved, after being changed to read as follows: 

"1. Vancouver City Council approve the extension of funding of 
the Spring Street Project to March 31, 1974 on the basis 
of the budget and cost-sharing formula proposed herein for 
a net programme cost to the City of Vancouver of $8,461, 
on the understanding that no further Civic funds will be 
expended after March 31, 1974 on this program. 

2. The position of Director, Spring Street Project not be 
filled for this interim period. 

3. The Director of Social Planning assume direct administrative 
responsibility for this project for the interim three (3) 
month period . 

4. The Director of Social Planning report on the future 
financing and auspices of this programme, provided it 
continues, by January 31, 1974 , including results of the 
evaluation research . 


(underlining indicates changes) 


- CARRIED UNANIMOUSI-Y 


G3t? 
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BOARD OF ADMINISTRATION, DEPARTMENT AND OTHER REPORTS (cont'd ) 

R . City Hall Renovations 

The Board of Administration submitted the following report 
under date of December 17, 1973: 

The Director of Permits and Licenses reports as follows: 

"The renovation work in the City Hall which was approved by Council on 
December 14th, 1971 and February 8th, 1972, has been completed with the 
exception of certain improvements then proposed for the third floor, which 
have been deferred pending further study and will be the subject of a further 
report . 

It is now proposed that alterations and renovations be carried out immediately 
in the Subground Floor, to provide urgently needed additional space for the 
Systems and Data Processing Division of the Finance Department. The Printing 
Branch of the Finance Department and the Microfilming Branch of the Engineerin 
Department also require additional space and improved facilities, and these 
improvements should proceed in conjunction with the other construction work. 

Insufficient space can be made available in the Subgroimd Floor to provide ade- 
quate and efficiently arranged offices for the data processing operations, sys- 
tems and program development work and administrative functions of the Systems 
and Data Division. In view of the inherent advantages in continued location 
of the Division within the City Hall, and the lack of suitable alternative space, 
it is proposed that new offices be developed for the Division in the Aldermanic 
Garage, and suitable alternative parking arrangements be made. 

The architect has developed preliminary plans of the proposed alterations in the 
Subground Floor, and working drawings of the proposed offices for the City Clerk, 
together with cost estimates, as follows: 

1. Proposed offices in existing garage $120,000.00 

2. Alterations and renovations in Subgroimd Floor 
to accommodate computer operations, microfilm 
office, also minor renovations to telephone 
operators' office, men's lunch room, heating 
engineer's office and adjacent rooms 

3. Alterations and renovations to Printing Shop, 
bindery, offices and mail room, including pro- 
vision of exterior ramp for loading materials 
and altering No. 2 vault to provide additional 
space for storing materials (Further studies 
are being made of Item 3 and may result in some 
saving) 

4. Renovation of two public washrooms on south side 
of building 

5. Improved lighting, minor alterations and painting 
in Vault No. 2 (required by Finance Department for 
form and card storage) 

6. Proposed offices for the City Clerk 

7. Allowance for the cost of the General Contractor's 
supervision, overhead and profit for management of 
the project (based on an estimated construction 
period of eight months required for Item 2) 


$529,000.00 


190,000.00 

61,000.00 
8,000.00 

2,000.00 
108,000.00 

40,000.00 


cont 'd 
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BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd) 
City Hall Renovations 

It is proposed that all work approved by Council be carried out by the same 
general contractors who have been responsible for the renovations to date, 
on the basis of a management type of contract, the fee to be negotiated, and 
that the general contractor be authorized to negotiate the major subcontracts 
with the same firms they have employed previously, to take advantage of their 
familiarity with the building's mechanical, electrical and plumbing systems, 
and other features. 

The cost of project management will not vary substantially from the estimate with 
any increase or decrease in the scope of the work outlined above, provided that 
the work in all areas is implemented within the time period required for comple- 
tion of the alterations in the Subground Floor. 

The estimates include allowances for Architects' and Consultants' fees, tele- 
phone and intercommimications installation charges, and miscellaneous expense. 
The cost of necessary furnishings will be included in the Purchasing Agent's 
estimates of furniture replacement costs for 1974. 

The Director of Finance advises that there is a balance of $458,000.00 in 
unappropriated funds for City Hall Alterations, of which approximately 
$58,000.00 will be required for work previously authorized, and the remainder 
of $400,000.00 is available. The additional amount required if Council approves 
the foregoing estimates is $129,000.00, and would be provided in the 1974 
Supplementary Capital Budget. 


IT IS RECOMMENDED that Council: 

1. Approve the foregoing proposals and estimates, and authorize the Director 
of Permits and Licenses to proceed with the necessary contractual arrange- 
ments on the basis outlined in the report. 

2. Enter into a contract with Allan and Viner Construction Ltd. , for management 
of the project, such contract to be satisfactory to the Corporation Counsel. 

3. Approve the amount of $129,000.00 in advance of the 1974 Supplementary 
Capital Budget." 

Your Board recommends that the above report of the Director of Permits and Licenses 
be adopted. 

MOVED by Aid. Bowers, 

THAT the recommendation of the Board of Administration con- 
tained in the foregoing report be approved. 

- CARRIED UNANIMOUSLY 

S . Regional District Matters 

Alderman Hardwick advised that Mr. Kelly, Chairman of the 
Regional District, will be reporting to the Regional District 
Board as a result of meeting with Government officials in 
Victoria on transit matters. 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Hardwick, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Gibson, 

THAT the report of the Committee of the Whole bo adopted. 


- CARRIED UNANIMOUSLY 


Regular Council, December 18, 1973 24 


BY-LAWS 


1. BY-LAW TO AMEND BY-LAW No, 3575, BEING THE 
ZONING AND DEVELOPMENT BY-LAW 

(N/S E. Pender between McLean and Woodland Drives) 
(S/S 1000 Block Barclay Street) 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT the By-law be introduced and read a first time. 

- CARRIED 


The By-law was read a first time and the Presiding Officer declared 

the By-law open for discussion and amendments. There being no 
amendments, it was, 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED 

The By-law was deemed read accordingly. 

(Alderman Gibson was excused from voting as he was not 
present at the Public Hearing on November 15, 1973) 

2. BY-LAW TO AMEND BY-LAW No. 3575, BEING 
THE ZONING AND DEVELOPMENT BY-LAW 
(S/S Parker Street and N/S Napier Street 
between Clark and Odium Drives) 


MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT the By-law be introduced and read a first time. 

- CARRIED 


The By-law was read a first time and the Presiding Officer declared 
the By-law open for discussion and amendments. There being no 
amendments, it was, 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED 

(The By-law was deemed read accordingly) 

(Alderman Gibson was excused from voting as he was not 
present at the Public Hearing on May 15, 1973) 


3. BY-LAW TO AMEND BY-LAW No. 4451 
BEING THE BUSINESS TAX BY-LAW 


MOVED by Aid. Bowers, 
SECONDED by Aid. Linnell, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 


The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. There 
being no amendments it was, 

MOVED by Aid. Bowers, 
SECONDED by Aid. Linnell, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

(The By-law was deemed read accordingly) 
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MOTIONS 


1. Allocation of Land for Highway Purposes 

(4277 Knight Street and 4280 Knight Street ) 

MOVED by Aid. Gibson, 
SECONDED by Aid. Marzari, 

THAT WHEREAS the registered owners have conveyed to the City 
of Vancouver, for road purposes, the following described lands: 

1. East 7 feet of Lot 25 of Subdivision 2, Block 18, 
District Lots 391 and 392, Plan 1368 

2. West 7 feet of Lot 2, Block 1, South part of Lots 1 
and 3, District Lot 352, Plan 1909 


AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for road purposes; 

BE IT THEREFORE RESOLVED THAT the above described lands so 
conveyed be, and the same are hereby accepted and allocated for 
road purposes, and declared to form and constitute portions of 
road . 

- CARRIED UNANIMOUSLY 

2. Champlain Heights Site #20 
Parking Spaces 


MOVED by Aid. Bowers, 
SECONDED by Aid. Harcourt, 

THAT Council rescind its motion requiring the development 
on "Champlain Si^te #20" to provide two parking spaces per unit; 
instead Council will require at this time 1.5 parking spaces 
per unit, but reserve the right to order, at a later time, an 
increase to two spaces per unit, if experience proves this 
necessary . 

(notice) 

Notice was called by Alderman Linnell, and 
recognized by the Chair. 


ENQUIRIES AND OTHER MATTERS 

Deputy Mayor Rankin - advised that he had received a 

Traffic Signs: request from the Scout House that 

Scout House costs for traffic signs in front of 

Scout House be waived on Friday, 
December 21, 1973, because of 
deliveries being made to the premises 
in connection with floral gifts to 
old age pensioners. 

MOVED by Aid. Massey, 
SECONDED by Aid. Hardwick, 

THAT traffic sign charges to the Scout House, 664 West 
Broadway, be waived in this instance. 

- CARRIKD UNANIMOUSLY 


The Council adjourned at approximately 10:00 p.m. 

*** 


The foregoing are Minutes of the Regular Council meeting of December 
18, 1973, adopted by Council on January 8, 1974. 
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(WORKS - 1) 


WORKS & UTILITY MATTERS 



RECOMMENDATION 



1. 


Granville Street Bridge 


The City Engineer reports as follows : 

"In 1972, the bearings for the above structure were found to 
be in need of repair and work was commenced. As all slide 
bearings must be repaired, a program was set up to carry the 
work over three years and is presently in progress. An 
amount of $48,000 was approved for the 1973 budget and an 
item for $25,000 will be submitted in the Basic Revenue 
Budget for 1974. 

This work must be carried out in the cold weather w hen the 
expansion joints are open. Considerable economy can be 
effected by keeping the men and equipment on the job until 
the 1974 work is complete. It is also desirable to carry 
out this work before warm weather causes expansion of the 
deck beams and possible further damage to the unserviced 
bearings. Therefore, I recommend that the amount of $25,000 
be approved for this work prior to the approval of the 
Revenue Budget." 


Your Board RECOMMENDS that the recommendation of the City 
Engineer be approved. 



FOR CCllfiai 


:t!OM see p;.ge(S)...<2/£ — 
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SOCIAL SERVICE AND HEALTH MATTERS 



The Medical Health Officer reports as follows: 

The Health Department has received a request from T^rpln, Green & Associates 
Limited, Educational and Vocational Consultants, Vancouver, to supply Public 
Health Nursing time for a pilot project called "Basic Job Readiness Training 
Program". Turpln, Green & Associates Limited are working In conjunction with 
Canada Manpower and present the program at First United Church. 

The Basic Job Readiness Training Program commenced October 29, 1973 and is to 
run approximately six months. In order to meet the request for staffing and 
in anticipation of approval from Council, verbal agreement was received from 
Mr. D.H. Pollard, Administrative Assistant to the Conmlssloner . 

The total cost of the request to the Health Department is as follows: 

1973 

a) Personnel - One Public Health Nurse (? $26.50 per session 

3 sessions per week $636.00 

b) Car Allowance - Q $.13 per mile 60.00 

c) Administration (? lOX surcharge 70.00 

$766.00 

Further to the request from Turpln, Green & Associates, we have notified them 
of our charges. We now have confirmation by letter that the costs are totally 
acceptable and that they also agree to billings for services at December 31, 1973 
and J^rll 30, 1974. 

Your Board reconnends that: 

(a) The Health Department be authorized to supply the necessary staff and 
service to assist Turpln, Green & Associates Limited in effectively 
carrying out their "Basic Job Readiness Training Program - Pilot Project". 

(b) Expenditure of funds, in the amount of $2,604.00, be authorized 
subject to total recovery as arranged with Turpin, Green &, 
Associates Limited. 


1974 

$1,431.00 

240.00 

167. 00 
$1,838 .*00 


FOR CCUr-^CiL ham see ?AQiiS)..t/.^ 
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BUILDING AND PLANNING MATTERS 


RECOMMENDATION 

1. Freight Elevator - Coroner's Court. 2U0 E. Cordova Street 


The Director of Permits and Licenses reports as follows; 

•The freight elevator at the Coroner's Court is a hydraulic system 
using City water pressure for power. Following a repair to the 
elevator in February, 1973 the Provincial Elevator Inspector advised 
that because of deteriorating conditions of the water hydraulic equip- 
ment, it would be necessary to convert the elevator to an oil hydraulic 
system complete with new piston and casing. 

Various less expensive alternatives have been investigated and 
discussed with the Elevator Inspector, however he has rejected these 
proposals and has served notice that the installation of an oil 
hydraulic system must be carried out immediately or he will take the 
necessary steps to place the elevator out of service. 

The estimated cost to carry out the modifications are; 


(1) Supply and install oil hydraulic equipment > $7,500.00 

(2) Electric service for new pumpfog equipment - 900.00 

(3) Alterations to building to provide new Machine Room > 1,100.00 
{k) Contingency - 500.00 


$10,000.00 


The Comptroller of Accounts advises that should Council approve 
this report, the necessary funds would be provided from the Contingency 
Reserve. 

It is RECOMMENDED that; 

(1) the Assistant Director, Construction & Maintenance Division, be 
authorized to carry out the necessary alterations to the freight 
elevator at the Coroner's Court; 

(2) funds estimated at $10,000.00 be provided from the Contingency 
Reserve. " 

Your Board RECOMMENDS that Council approve the above recommendation. 


FOR COUNCIL ACTION SEE ?AQtiS).MBL~. 
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Board of Administration, December 14, 1973 (FIRE & TRAFFIC) 

- 1 - 


FIRE AND TRAFFIC MATTERS 


RECOMMENDATION 


1. Brief from 401 Committee of the 

Hastings Siinrise Action Council 

The City Engineer reports as follows : 

"At the City Council meeting on November 6, 1973, Council dealt with five 
points of concern related to the 4-Ol/Cassiar intersection which were part of 
an earlier brief heard by Council on October 23, 1973. This earlier brief also 
requested action on the matter of a pedestrian overpass and at the November 6th 
meeting Council resolved: 

'That in respect to the Council resolution of October 23 « 
1973 concerning the overpass, the City Engineer, in examining 
the location of an overpass in the general area of the i^Ol 
Highway and Cassiar Street, discuss the matter with Mrs. 
Distef ano and the 4-01 Ccanmittee prior to reporting to Council ' . 

This matter has since been discussed with Mrs. Distefano and the Engineering 
Department was advised that the Hastings Sunrise Action Council is currently 
preparing plans for residential development of the area bounded by Adanac, Cassiar, 
Charles and Boundary. In view of this, both the 4-01 Committee and Engineering 
Department officials agreed that it would be prematxire to proceed with further 
studies related to overpass design and location until such time as the development 
plans have progressed to the stage that such studies would be appropriate. 

It is therefore RECOMMENDED that the matter of a pedestrian overpass in the 
general area of the 4-01 Highway and Cassiar Street be tabled until the residential 
development plans have been submitted and approved by Coimcil." 


Your Board RECOMMENDS that the foregoing recommendation of the 
City Engineer be approved. 


A- 6 
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Board of Administration, December 14, 1973 .... (FINANCE - 1) 


FINANCE MATTERS 


RECOMMENDATIONS 


A-7 


Strathcona Rehabilitation Project; 
Financial Situation 


The Director of Planning, in consultation with the City Engineer 
and Director of Finance, reports as follows: 

"The total funds available for the Strathcona Project are 
$4,930,000. This is shared 50% by the Federal Government, 25% by 
the Provincial Government, and 25% by the City. The original 
allocation was $5,000,000, but $70,000 was diverted to Gastown. 
This amount of money is budgeted in the Agreement to carry out the 
Project, as follows: 

Grant/loans for private property $2,000,000 

Municipal Works 2,000,000 

Administration 500,000 

Contingencies 430 ,000 

Total $4,930,000 

While it is not possible to be precise about the amounts actually 
committed under each heading, as the work is not yet finished and 
all applications are not yet in, it appears that the amount of 
committed funds will be as follows on completion of the Project: 


Rehabilitation of private properties $ 850,000 

Municipal Works 2,000,000 

Administration 315,000 

Contingencies 27,000 

Total $ 3,192,000 
There is therefore available an uncommitted balance of $1,738,000, 

The Agreement provides for the improvement of private properties, 
for the construction of municipal works and also for the purchase 
by agreement and for resale purposes of property too deteriorated 
for rehabilitation or which has an adverse effect on the area for 
such reasons as nonconformity. The Strathcona Rehabilitation Com- 
mittee has reviewed a large number of opportunities which may be 
available to improve the neighbourhood and which may be possible 
within the framework of the current Agreement. In addition, there 
are certain overexpenditures which are likely and which are inher- 
ent in the original budgeting system with its very large contin- 
gency item. 

The Strathcona Rehabilitation Committee suggests that the follow- 
ing items should be approved as coming within the scope of the 
intention of the Rehabilitation Agreement and as having a signi- 
ficant impact on the quality of the area. 


(A) Public Works Overrun 


The nature of the public works and of the estimating process 
made it very difficult to be precise as to the cost of the 
public works program. The final costing cannot be determined 
until all the work has been completed but at this point it 
appears that the cost of the sewer and watermain construction, 
paving, sidewalk and street lighting will total $2,300,000, 
for an overrun of $300,000. 

Council was advised of this probable overrun in September 
1972 and, pending this review of the project budget, 
awarded the sewer contracts on the basis that up to $350,000 
of the cost might not be shareable. The overrun is seen by 
The Strathcona Rehabilitation Committee as a perfectly 
legitimate item for sharing under the Project. 
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(B) Sewer Connections 

The original combined sewer system in the area has been re- 
placed with a system having separate sanitary and storm 
sewers. The Pliimbing Bylaw requires that when separate 
sewers are constructed in this way it is the responsibility 
of the individual property owner to construct new connections 
to these separate sewers so that there will be no storm water 
finding its way into the new sanitary sewer which has a more 
restricted capacity than the original combined sewer. 

This information was not available to the Strathcona Rehab- 
ilitation Committee when the Project was set up and a sub- 
stantial number of grant/loans had been approved before it 
was understood that new sewer connections would be required. 
Such new connections could cost up to $500 per house, for a 
total cost throughout the area of up to $300,000 or $400,000. 

In many areas of the City, building connections must be 
separated when sewer separation work is undertaken or there 
will be continuous pollution discharges from City sewers, 
and flooding of buildings in the lower parts of the system 
during periods of rain. However, in the Strathcona area, a 
unique situation exists. The sanitary sewers are sized for 
possible ultimate RM-3 densities; the sewers are, of course, 
new and relatively infiltration-free; and many private build- 
ings do not have roof or foundation storm water connections 
to the sewer. As a result, the new sewers can cope with the 
existing connections in all but the most extreme conditions, 
and requiring reconnection of the properties in the Strath- 
cona area seems an unnecessary hardship on the owners. 

The City Engineer and City Building Inspector are prepared, 
therefore, to recommend that this section of the Plumbing 
Bylaw be waived in the case of Strathcona for the existing 
development but that any new development or any extensive 
alterations to existing development should require the con- 
struction of new and separate private connections. The 
alternative to this is to require the private owners to con- 
nect, at their expense, and in an area where it has been 
necessary to supply grant/loans to ensure normal maintenance 
and improvement of the buildings it seems unreasonable to 
require these individual connections. 

The City Engineer wishes to point out, however, in the 
strongest possible terms, that this waiver of the Plumbing 
Bylaw is unique to the Strathcona area. 

Council will be receiving a general report on the whole 
matter of separate connections in all separately sewered 
areas of the City. 

There is no recommendation, therefore, that there should be 
any contribution from the Project for this item. 

(C) Linear Park Development 

Development of a linear park system has been agreed with the 
Parks Board and by SPOTA, and was approved by Council in 
October 1972, with detailed design to follow. 

This would connect Strathcona Elementary School, the new Mac- 
Lean Park and False Creek Park with a walkway system partly 
on existing streets and partly on some vacant City-owned 
property. A design has been prepared by Don Vaughan & Asso- 
ciates, who were hired by the Parks Board for this purpose, 
and this design has been approved by the Strathcona Rehabili- 
tation Committee as well as the Parks Board. Cost of 
construction of this facility is estimated by the landscape 
architect at $100,000. 
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The architect's estimate does not provide for lighting the 
linear park; this will add about $20,000 to the cost. Further, 
the street closures will create additional traffic in two 
lanes and these should be paved at an estimated cost of 
$10,000. The total estimated cost of the linear park project 
(excluding land cost) is thus $130,000. 

It seems reasonable that this should be constructed as part 
of the Rehabilitation Project as it will have a very definite 
effect in improving the area. 

As far as the City-owned land for the park is concerned, it 
is suggested by the Strathcona Rehabilitation Committee that 
the payment from the Parks Board Five Year Capital Budget 
Fund should be made for this land, either: 

a. if there is sufficient surplus available in the Parks 
Board Park Purchase Fund at the end of the current Five 
Year Plan or, failing that, 

b. the purchase price should be included in the park purchase 
program as first priority in the next Five Year Plan. 

It is suggested further, however, that the development of the 
park should go ahead as quickly as possible as part of the 
rehabilitation program so that the full impact of the program 
can be made as soon as possible and so that advantage can be 
taken of federal and provincial assistance. 

The Director of Finance does not concur with this recommenda- 
tion, and suggests that the cost of the land should also be 
charged against the Project. 

When Senior Government approvals of cost-sharing on the 
linear park have been received, a report will be advanced 
recommending Council's necessary formal actions on street 
closures, dedications, and amendments to local improvements. 

Maintenance costs for the Linear Park will have to be pro- 
vided in the Park Board's Annual Budget. 


(D) Purchase of Deteriorated Premises 

The site office staff has identified 14 properties which con- 
tain either very little development and that of a poor 
quality or very deteriorated buildings. The purchase of these 
properties, clearing off the nuisances and the disposal of the 
sites for new housing would thereby have a two-fold benefit 

for the area. In 4 cases it is likely that the problem will 
solve itself as either the owner is planning to build or the 
property is former City-owned property now owned by the 
Province of British Columbia and clearance and its re-use 
for housing can be anticipated without any intervention by 
the Project. 

In the case of the remaining 10 properties, however, they 
will clearly remain as they are unless purchased and cleared 
by the Project. Not all of the owners may be prepared to 
sell but if they do it is estimated that the difference be- 
tween purchase price and resale would be of the order of 
$75,000. The Strathcona Rehabilitation Committee is firmly 
of the opinion that a serious attempt should be made to 
remove these substandard structures and that this should be 
included as part of the Project. 
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(E) Clean-up 

A clean-up campaign was organized as a start-up for the 
whole project in the Spring of 1972, with the removal by the 
City of garbage and junk from private property at the request 
of the property owners. This had a significant effect on the 
appearance of the area. As the Project nears its close there 
are still large numbers of dilapidated sheds in the rear of 
houses. Some have been cleared as part of the Project but 
there are still many there, mainly with houses which have not 
received grant/loans. SPOTA is willing to mount a neighbour- 
hood self-help program to persuade owners to have their sheds 
removed and then for the neighbourhood itself to organize a 
labour force for the actual demolition. Some financial 
assistance for this program will be necessary in the way of 
truck rental and perhaps some limited salaries for super- 
vision or to do skilled work. It would be appropriate to 
close the Project with still another clean-up campaign. An 
amount of $10,000 should be more than adequate to cover the 
cost of any rentals, limited salaries and the City garbage 
trucks for the garbage pickups. 


In summary, therefore, the Strathcona Rehabilitation Committee 
suggests that the following items should be carried out as part 
of the Rehabilitation Project and requests that Council approve 
these items and seek the approval of the Province and CMHC: 

(i) Public Works Overage $300,000 

(ii) Linear Park Development (including 

lighting and lane paving) 130,000 
(iii) Purchase of Deteriorated Premises 

(net of resale) 75,000 

(iv) Clean-up 10,000 

Total $515,000 


It should be noted that more detailed estimates of final costs 
will be needed before the precise amounts are known and it is 
suggested that the items should be approved up to a maximum total 
of $600,000. 

The net City's share of Item 1 would be borne by the Sewers, 
Water Works, Streets and Lighting Capital Funds. The City's share 
of Items 2, 3 and 4 would be drawn from the Urban Renewal Capital 
Fund. 


It is RECOMMENDED, therefore, that Council approve as part of 
the Project the items listed above, not to exceed a total cost 
of $600,000, and that a request be forwarded to the Provincial 
Government and CMHC for their concurrence in the inclusion of 
these items. 

It should be noted that, if Council agrees with the suggestion 
of the Director of Finance, that the cost of land for the linear 
park should also be charged against the Project, the $600,000 
amount will have to be increased by the value of that land." 


Your Board RECOMMENDS that the recommendation of the Director 
of Planning be approved. 
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2. Staffing Needs: Community Care 
Facilities Licensing Office 


The Medical Health Officer and the Director of Welfare & 
Rehabilitation report as follows: 

"On August 29, 1972, Council approved the establishment 
of four positions to carry out the City's responsibili- 
ties under the Community Care Facilities Licensing Act. 
These four staff of the City's Welfare & Rehabilitation 
Department were seconded to the Medical Health Officer 
for administration. They included one Care Facilities 
Consultant II, two Care Facilities Consultants I and a 
Clerk-Typist II. The staff have been housed at 45 Eighth 
Avenue, in the offices of the Provincial Government's 
Day Care Information Centre. 

Because of our inability to attract a permanent Super- 
visor for this program, there have been many limitations 
in the administration of the provisions of the Act. We 
now have an Acting Supervisor who is anxious to return 
to his regular responsibilities as a Senior Public Health 
Inspector. This position of Supervisor is being re- 
advertised after negotiating a salary revision. At this 
stage we do not know whether any suitable candidates will 
be forthcoming. 

However, it is clear from initial experiences in carrying 
this program that we are seriously understaffed, and it 
is recommended that the following permanent positions be 
added to the strength of the Welfare & Rehabilitation 
Department . 

Estimated Cost 
Position 1974 

1 Public Health Inspector $10,320 

1 Care Facilities Consultant 
(to augment the licensing 
staff for facilities for 
children) 9,456 

1 Clerk-Typist 6,624 

$26,400 

Fringe benefits 123^% 3,300 
Auto Allowances 2 x $60 p.m. 1 , 440 

$31,140 

Less CAP Recovery 50% 15, 570 


$15,570 


Furniture 


3 Desks ) 

3 Chairs ) 

1 Electric Typewriter ) 

2 Filing Cabinets ) 


No charge * 


* Available from the Purchasing Agent, surplus stores 

The Comptroller of Accounts recommends that the funds 
for these positions be included in the 1974 estimates 
of expenditures. Department of Welfare & Rehabilitation, 
and that expenditure of necessary funds be authorized 
in advance of approval of the 1974 estimates. 
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Your Board RECOMMENDS that: 

(a) the recommendations of the Medical Health 
Officer and the Director of Welfare & 
Rehabilitation be adopted; 

(t)) the Director of Personnel Services establish 
classifications for the above-named positions 
and submit his recommendations to your Board; 

(c) the necessary funds be included in the 1974 
estimates and authorization be granted for 
necessary expenditures prior to adoption of 
the 1974 estimates. 

This report has been discussed with the Business Manager, 
MREU, He concurs herein. 

3, Request for Increased Appropriation, 
New and Non Recurring Equipment 


The City Coroner reports as follows: 

"This Department has an on-going need for a dictating unit and a transcribing 
unit for the preparation of autopsy reports. Both the existing pieces of 
equipment are ten years old and are recommended for replacement during 1974, 

The existing transcribing unit has recently broken down and we are using a 
machine loaned to us from Verster Business Machines on a temporary basis. 
The Purchasing Department has advised that it would be uneconomical to pur- 
chase only the existing transcribing unit and has therefore recommended, 
because of the urgency of the requirement of both the transcribing and 
dictating units, that they be replaced immediately. The total replacement 
cost will be $870, considering a trade-in value of $15 per unit, leaving a 
net replacement cost of $840«00« 

This item is not contained in our current budget, nor is funding available 
from elsewhere within the budget. Authority is therefore requested to 
purchase this equipment with an increase in our appropriation accordingly. 
The Comptroller of Accounts advises that, if approved, funding is available 
from within the contingency reserve". 

Your Board RECOMMENDS that the City Coroner's request for 
an increase of $840 funded from the contingency reserve for the 
purchase of a dictaphone and transcriber unit be approved, 

4, Completion of Microfilm Program of 

Building Permit Plans for the Department 
of Permits and Licenses 


The Director of Permits and Licenses reports as follows: 

"City Covincil on April 10, I969, adopted a joint report from the 
City Engineer, the Director of Permits and Licenses and the Director 
of Planning which recommended that the City proceed to institute a 
microfilming system for all its plans and technical records. 

Microfilming of building permit |)lans commenced in 1971 and approx- 
imately four (4) months time of actual microfilming has been spent 
on this work each year since then for the Department of Permits and 
Licenses. As at December 31 » 1972 all plans in Vaxolt No. 1 (West 
VaifLt) have been microfilmed and sent to the Archives Branch. 
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Dtiring 1973 considerable progress was made in coding of building 
permit plans in preparation for microfilming. The bulk of these 
plans are presently stored in Vault No. 2 (East Vault) and on 
September 1, 1973 the Engineering Department began microfilming 
these plans. The Assistant Director, Construction and Maintenance 
Division, advises that the space presently used in the East Vault for 
the building pemiit plans will be reqviired for expansion of depart- 
ments within City Hall. Since struct\iral alterations are necessary, 
this space should be vacated as soon as possible after the New Year, 
and not later than April 30, 1974* 

The Engineering Department is prepared to continue microfilming the 
building permit plans after January 1, 1974 in order to complete the 
program and provide the space required for other departments. To keep 
pace with the actual microfilming it will be necessary to accelerate 
the plan coding preparation and processing and to do this three temp- 
orary employees at the Engineering Assistant I level will be reqiiired 
for an estimated four months expiring April 30, 1974* There are approx- 
imately 17,500 plans to be coded. 

The above staff requirements and the necessary funds will be included in 
our 1974 budget. Authorization prior to approval of the 1974 budget is 
necessary, however, in order to continue the microfilm program from the 
beginning of Janiiary 1974* 

The funds required are as follows: 

Three Engineering Assistants I for foxor months 
® $470 per month $5,640 

Fringe Benefits ® &fo 451 

$6,091 


I therefore recommend that: 

(a) Authorization be given to employing three temporary Engineering 
Assistants I, beginning January 1, 1974 to prepare building permit 
plans for microfilming. 

(b) The funds amounting to $6 ,0 91 be provided in appropriation 6741/725 
prior to approval of the 1974 budget." 

YOUR BOARD RECOMMENDS that the recommendation of the Director of Permits and 
Licenses be approved. 

5. Welfare and Rehabilitation Department 

Temporary Staff for New Provincial Mincome 
Program, Age 60 - 64 Years 

The Director of Welfare and Rehabilitation reports as follows: 

" On September 18, 1973 » City Council authorized the hiring of 10 tem- 
porary staff including: 

1 Financial Aid Worker III 
8 Financial Aid Worker I 
1 Clerk Typist II 

for a period of four months (September 1, 1973 - December 31, 1973) 
for the above program. Total salary costs, including fringe bene- 
fits and transportation, are 100^ recoverable from the Department 
of Human Resources, 

Oxir request for 10 temporary staff was, at best, a rough guesstimate. 
The initial task undertaken by these 10 staff was to transfer approxi- 
mately 1,400 recipients (age 60 - 64 years) from the Social Assistance 
category (cost shared) to the Provincial Mincome Program (IOO9S provin- 
cial). This has now been completed. Over the past month the nimber 
of applicants for the new Mincome Program has exceeded all original 
estimates and we are finding it impossible to keep up with the volume, 
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At December 1, 1973, we had a list of 3,200 new applicants to be seen. 
In addition, new applicants are coming in at about 15 per day and 
this trend is expected to continue for at least another three months. 

Accordingly, it will be necessary, for this initial period, to extend 
the temporary employment of the aforementioned staff and to provide 
some additional personnel. 

All applications date stamped to December 31, 1973, and found eligible 
are entitled to Mincome retroactive to October 1, 1973, The Depart- 
ment of Human Resources has requested our assistance in processing 
all applications as quickly as possible. 

Fortunately we have been provided with 14 staff by the Department of 
Human Resovirces (Summer Bnployment Program) to assist in processing 
this initial heavy volume. This additional staff is available to 
the end of March, 1974, 

In summary, we would request authority to extend the temporary em- 
ployment of the existing 10 staff to the end of March, 1974, and to 
reclassify one of the Financial Aid Worker I to a Financial Aid 
Worker II to provide adequate supervision of the Financial Aid Worker 
I, With the heavy volume and the newness of the program, the supervisor 
(Financial Aid Worker III) cannot provide the required day to day 
supervision. Furthermore, he req\iires assistance in training inex- 
perienced staff, 

ESTIMATE OF COSTS 

a) Extension of existing 10 temporary staff. 

Title No, Jan, l/74 - Mar, 31/74 

Financial Aid Worker III (l) 

@ $943 per month for 3 mos, $ 2,829,00 

Financial Aid Worker II (l) 

@ $752 per month for 3 mos, 2,256,00 

Financial Aid Worker I (7) 

@ $685 per month for 3 mos, 14,i+45,00 

Clerk Typist II (l) 

@ $470 per month for 3 mos. 1,410,00 
Sub Total: $ 20,940,00 

Fringe Benefits 10?5 2,094,00 

$ 23,034.00 

Regular Auto Allowance 

300 miles per month @ $57 
per month for 9 F.A.W, for 

3 months (9 x $57 x 3) 1,539,00 

Total Salary Estimate: ^^^U^Z^hSm: 
Equipment Rental 
1 Typewriter @ $25 per month for 3 mos, $ 75,00 
1 Steno Desk @ $25 per month for 3 mos, 75,00 
1 Steno Chair @ $15 per month for 3 mos, 45,00 


$ 195.00 


Total Estimated Cost 


Salaries $ 24,573,00 

EqviiFment Rental 195,00 

TOTAL $ 24,76 8,00 

Recoverable from Province - 100^ 
Cost to the City of Vancouver - nil 
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NOTE: The Department of Hximan Resoiarces has agreed to 100^ provincial 
cost on the existing 10 temporary staff (to the end of December, 
1973)1 and it is assumed that they vrill cover lOOfo costs of the 
extension to carry out duties directly related to the Provincial 
Mincome Program, 

RECOMMENDATION 

THAT COUNCIL AUTHORIZE the extension of 10 temporary staff from January 
1, 1974 to March 3I, 1974, as outlined above, on the understanding 
that total costs, estimated at $24,768,00 are recoverable from the 
Provincial Government, 

This report has been discussed with the Director of Personnel Services 
and he finds that the duties and responsibilities of the required posi- 
tions have been properly classified. 

This report has been discussed vdth the Business Manager of the Vancouver 
M,R,E,U, and he concurs with it and has agreed to waive the regular 
waiting period," 

YOUR BOARD RECOMMENDS that the foregoing report of the Director of Welfare and 
Rehabilitation be adopted, 

6. Extension of Temporary Buyer Position 
Through 1974 


The Director of Finance reports as follows* 

"On June 12, 1973 Vancouver City Council adopted a Board of Administration 
recommendation to extend a temporary Buyer position to December 31, 1973, 
to alleviate the heavy work load in the Purchasing Agent's Office, 

A recent review indicates a continued high level of activity through 1974 
and such things as the greatly expanded sewers construction program will 
load to capacity the normal buying program and the following special assign- 
ments will oush the load far beyond the capacity of the permanent staff, I 
would therefore recommend that the Temporary Buyer position be extended to 
December 31, 1974, 

(i) Preparation of snecif ications and the purchase of furniture and equipment 
for - 

(a) Newly constructed premises such as the new Provincial Courts Complex 
and 4 new fire halls, 

(b) Renovated premises such as the 3rd floor and subground areas of the 
City Hall and the Carnegie Building, 

(ii) Disposition and/or relocation of furniture and equipment generated by 
(i) above, 

(ill) Increasing prices and developing shortages will out a load on the staff 
that cannot even be estimated at this time. Daily we are finding it 
more difficult to obtain firm prices or guaranteed deliveries and lead 
times are extending considerably. 

Impending petroleum shortage are well known but less well know are 
shortages of a wide range of petrochemical products, gray iron castings, 
steel, lumber, plywood, paper, textiles, etc, and the list is increasing 
rapidly. These shortages are reducing the number of term contracts which 
can be written and are forcing us to search out supplies on an order-to- 
order basis. Considerable follow-up time will also have to be spent to 
ensure delivery commitments are met, 

(iv) Also, one of our Buyers has recently been appointed Purchasing Agent for 
a Community College, effective Januajry 1, 1974, and some efficiency will 
be lost during the training of his successor. 
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This report has been discussed with the Administrative Analyst, the 
Director of Personnel Services and the Business Manager of the Vancouver 
Municipal & Regional Employees' Union, all of whom agree with the 
recomme ndation s ■ 

IT IS RECGMMENDEDt 

I. That a temporary Bt^er position be approved for the period January 1, 1974 
to December 31, 1974, 

II. That the estimates cost in 1974 of $15,000 be approved in advance of the 
1974 Revenue Budget. 

Your Board RECOMMENDS the foregoing recomnendation of the Director of Finance 
be adopted. 


7. Investment Matters (Various Funds) October, 1973 

(a) Security Transactions during month of 
October, 1973 

(b) Summary of Securities held by the General 
and Capital Accounts 


(*J GENERAL AND CAPITAL ACCOUNT TRANSACTIONS (PURCHASE ) 

Annual 

Maturity Maturity . .„ ._Temi . Yield 

Date Type of Security Date Value Cost Days % 


Chartered Bank Deposit Receipts and Government Notes 


1 

Bank of Montreal 

Oct. 

2/73 

$1 ,500,236.30 

$1 ,500,000.00 

1 

5 

.75 

5 

Ontario Treasury Bills 

Oct. 

9/73 

497,774.52 

497,284.05 

4 

9 

.00 

5 

Toronto Dominion Bank 

Oct. 

12/73 

1,502,842.19 

1 ,500,000.00 

7 

9 

.88 

15 

Mercantile Bank of Canada 

Oct. 

31/73 

1 ,255,068.49 

1 ,250,000.00 

16 

9 

.25 

15 

Mercantile Bank of Canada 

Oct. 

16/73 

994,194.03 

993,941.60 

1 

9 

.27 

15 

Mercantile Bank of Canada 

Oct. 

17/73 

995,846.31 

995,327.10 

2 

9 

52 

18 

Bank of British Columbia 

Oct. 

31/73 

501,567.12 

500,000.00 

13 

8 

80 

19 

Bank of British Columbia 

Oct. 

22/73 

1 ,000,657.53 

1 ,000,000.00 

3 

8 

00 

22 

Bank of British Columbia 

Oct. 

31/73 

997,296.10 

995,082.93 

9 

9 

02 

23 

Bank of British Columbia 

Oct. 

24/73 

1 ,500,328.77 

1 ,500,000.00 

1 

8 

00 

24 

Alberta Treasury Bills 

Oct. 

29/73 

1 ,492,575.30 

1.490,655.83 

5 

9. 

40 

26 

Mercantile Bank of Canada 

Oct. 

29/73 

1,000,739.73 

1,000,000.00 

3 

9. 

00 

26 

Ontario Hydro 

Oct. 

29/73 

1,876,622.00 

1 ,875,154.76 

3 

9. 

52 

29 

Royal Bank of Canada 

Nov. 

7/73 

4,461 ,127.21 

4,450,406.00 

9 

9. 

77 

30 

Bank of British Columbia 

Nov. 

16/73 

1,004,447.95 

1 ,000,000.00 

17 

9. 

55 

31 

1st Canadian Investments Ltd. 

Nov. 

30/73 

500,000.00 

496,251.60 

30 

9. 

19 

31 

Alberta Treasury Certificates 

Nov. 

16/73 

1,254,794.52 

1 ,250,000.00 

16 

8. 

75 

31 

Alberta Treasury Certificates 

Dec. 

28/73 

1,522,310.14 

1 ,500,000.00 

58 

9. 

36 


$23,858,428.21 $23,794,10 3.87 


********************* 
SALE OF BANK SWAP DEPOSIT BY SINKING FUND TO G ENERAL ACCOUNT 

Annual 

Maturity Maturity Term Yield 

Date Type of Security Date Value Cost Days % 

Oct. 15 Bank of Nova Scotia* Apr. 1/74 $1 ,892,24 6.30 $1 .800.000. 00 168 8.95 

*Sold by Sinking Fund to help meet large 
maturity commitment October 15, 1973 

********************* 

CEMETERY PERPETUAL MAINTENANCE FUND (PURCHASES ) 

Annual 

Maturity Maturity Term Yield 

Date Type of Security Date Value Price Cost Yrs/Mos % 

Debentures 

Oct. 23 City of Vancouver 6% June 15/80 $2,000.00 $86.125 $1,722.50 6/8 8.79 

********************* 

cont 'd 
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Clause #7 continued ; 

(b) SUMMARY OF SECURITIES HELD IN 

GEMERAL AND CAPITAL ACCOUNTS ONLY AS AT OCTOBER 31. 1973 

Type of Security Par or Maturity Value Cash or Book Value 

Short Term 

Chartered Banks Deposit 
Receipts and Government 

Notes $48.842.110.57 $47.478.195.95 


Type of Security Par or Maturity Value Cash or Book Value 

Medium Term 

B.C. Hydro & Power Authority 
7% Parity Bonds due 

Sept. 1/75 $ 398.000.00 $ 401.525.59 


Your Board RECOMMENDS that the foregoing report of the 
Director of Finance on Investment Matters (Various Funds) for 
October, 1973, be approved. 


8 . Cash Shortages and Overages 


The Director of Finance has submitted a report setting out 

the following cash shortages and overages as reported by the Departments 
for the year 1973: 

Overages Shortages 

City Treasurer & Collector $324.29 $221.60 

Provincial Court 21.00 132.00 

Social Planning Department — 181 .69 

$345.29 $535.29 


The Director of Finance advises that the overages of $345.29 
have been deposited with the City, and, as requested by him, 

your Board RECOMMENDS that authority be granted to adjust the 
shortages, $535.29jin the cashiers' accounts. 


9. Temporary Help: 

Internal Audit Division 


The Internal Auditor and Director of Finance report as 

follows : 


'On September 26, 1973 the Board of Administration authorized 
the establishment of a Temporary Audit Clerk II position for the 
period October 15th to December 31st, 1973. That action was 
necessitated because of three resignations from Audit Clerk II 
positions in the month of September. To date only one of those 
vacancies has been filled and that from within the Division 
therefore creating another vacancy in an Audit Clerk I position 
which will be filled in mid-December. 

The total loss of staff time due to the vacancies to date 
is 7 man months and the lack of junior staff is seriously 
hampering the completion of audits on schedule. The Internal 
Auditor has just received notice that another Audit Clerk II will 
be resigning effective January 31, 1974, because of a planned 
move to the interior of B. C. 


cont 'd . 
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Clause #9 continued : 

It is thererore requested that the temporary Audit Clerk II 
position authorized to December 31, 1973 (2t months) be extended 
for three months to March 31, 1974. Mr. Daniel Martin, a retired 
Audit Clerk II, is now filling the temporary position and has 
agreed to continue in the extended period. Mr. Martin's 
experience in the functions of the office would be most helpful 
with four new employees coming on staff. 

Funds estimated at $2,250 for Salaries and Fringe Benefits 
would be provided in the Division's 1974 budget. 

It is therefore recommended that:- 

a) the temporary Audit Clerk II position be 
extended to March 31,1974. 

b) the required funds estimated at $2,250 be 
authorized in advance of the 1974 budget. ' 

Your Board RECOMMENDS that the recommendations of the 
Internal Auditor and Director of Finance be approved. 


10. "Skid Road" Housing - Fire and Lodging 
House By-law Enforcement 


Your Board met with the Medical Health Officer, Fire Chief, 
the Director of Permits and Licenses and other City officials to 
discuss the steps necessary to develop a co-ordinated approach to 
upgrading the quality of housing in the Skid Road area, while not 
reducing its availability. 

As a result of the meeting it was agreed that the Assistant Director, 
Community Planning Division, Planning Department would consult with 
CMHC to ascertain the extent to which financial assistance might be 
available under the National Housing Act. It was pointed out that 
the more stringent requirements of the new Lodging House and Fire 
Bylaws could result in the closing of many rental premises; it is 
probable that many owners in the absence of funding from CMHC would 
find it uneconomic to make the required improvements. This aspect 
is to be examined by the Administrative Assistant to the Commissioner, 
the Public Health Inspector and a representative of the Property and 
Insurance Division. The Law Department have been requested to examine 
the feasibility of introducing a "Maintenance and Occupancy Bylaw" 
which would be an addition to the present "Lodging House Bylaw" 
but which would be confined to the Skid Road area. 

Subsequently, your Board received draft reports from the Medical 
Health Officer and the Fire Chief as a result of which your Board 
submit the following recommendations for enforcement of the Fire, 
Lodging House and other Bylaws in the Skid Road area. 

A. Use of Fire Wardens as a Task Force 

The Medical Health Officer reports there are now three vacancies 
of Public Health Inspectors. Current advertising and recruiting 
from the May/June graduating classes will not bring the Department 
up to strength for several months. 


cont ' d 
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. (FINANCE - 13) 


Clause #10 continued 


It is therefore recommended that four Fire Wardens be assigned 
immediately to inspect the Lodging Houses in the area (it is 
estimated there are 250 buildings) to make a complete assessment 
of Fire Bylaw requirements. These Fire Wardens will be located at 
the Abbott Street office where they are in daily contact with 
the Health Inspectors working in the general downtown area. The 
Fire Wardens will give reports of their inspections to the Public 
Health Inspectors and these reports will then form the basis of 
any discussion by the Public Health Inspectors with the Lodging 
House owners and operators. 

To provide the four Fire Wardens necessary for this inspectional 
task it is recommended that two additional Fire Warden positions 
be established effective when filled. Four experienced Fire Wardens 
will be assigned immediately to commence the inspections in the 
Skid Road area. It is recognized that by removing four Fire Wardens 
from their regular duties and replacing them with only two positions 
that there may be some reduction in the number of regular fire 
prevention inspections throughout the city, however, as the area 
under consideration is a high risk area the shift in inspection 
priorities should enhance the program and the addition of two 

Fire Wardens will result in a greater total number of inspections 
made annually. 

It is estimated that the additional two Fire Wardens will be required 
for two years and the program should therefore be reviewed in April 
1975. 


B. 


Estimate of Cost 


Salaries etc. -1973 Rates 

1974 

Annual 

2 - Firefighters 



6 mos at $689.00 ea 

$ 

8, 268 

6 " " $716.00 ea 


8,592 


$ 

16, 860 

Fringe Benefits 17% 


2,8 60 

Uniform -initial issue 


600 


? 

20, 320 

1 - Clerk Typist at $470 

$ 

5,640 

Fringe Benefits 12^% 


705 


? 

6, 345 

Total Salary etc. estimate 1974 

? 

26, 665 


Equipment 

1 Steno Desk 
1 " Chair 

1 Electric Typewriter 

2 Golden Oak Desks 
2 Chairs 

*ex Surplus Stores 
2 Automobiles (to be withheld from 
trade in) 


280 
60 

475 
90* 

240 


Total estimated 1974 cost 


$ 1,145 
$ 27,810 


cont ' d 
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(FINANCE - 14) 


Clause #10 continued 


C. 


Notes 


(a) The Director of Finance advises that if this report is 
approved the estimated funds will be included in the 
1974 Departmental Budget of Expenditures. 

(b) This report has been discussed with the business manager 
of the Municipal and Regional Employees Union and he 
concurs herein. 

D. Summary of Recommendations 

Your Board recommends that: 

(a) This report be adopted and the program implemented by 

the Fire Chief and the Medical Health Officer immediately. 

(b) The Medical Health Officer and other Department Heads 
concerned prepare a pamphlet outlining Bylaw requirements: 
such pamphlet to be distributed to the owners and 
operators . 

(c) Four Fire Wardens be assigned to the task and 

two additional Fire Warden positions be established 
effective when filled. 

(d) Authority be granted for expenditure of necessary 
funds prior to approval of the 1974 Budget. 

(e) The Director of Personnel Services recommend the 
classification of the positions to the Board of 
Administration for approval. 

(f) The program to be reviewed in April 1975 and when 
completed, the three positions established by this 
report to be abolished. The manning strength of 
the Fire Department to be adjusted by recruitment 
and the incumbent of Clerk Typist position to be 
given priority in another suitable available position. 

11 . 1973 Travelling Youth Programme 

The Director of Welfare and Rehabilitation and the Director of 
Social Planning report: 

"The Vancouver Travelling Youth Programme has undergone 
a gradual evolution over the past three or four years. 
From an emergency welfare programme, providing accommo- 
dation for young persons who saw themselves as an alien- 
ated group, it has become an accommodation programme with 
recreational and educational components for young persons 
travelling across Canada. 

In 1973, the travellers were slightly younger and better 
prepared in terms of their individual and financial 
planning as well as their personal well being. This year, 
the programme ran from June 1 to September 15. During 
that time, 12,388 individuals were accommodated for 39,000 
bed/nights in nine hostels and the Home Placement Programme. 

A central clearing house and information centre, the Youth 
Referral Centre, made over 15,000 referrals to hostels and 
private homes. Operated by the Crisis Centre, it provided 
24 hour service to travellers. In addition, a travelling 
youth employment programme succeeded in placing 609 travel- 
lers in a variety of permanent and temporary jobs. 


cent 
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Clause #11 continued: 


This year's experience has proved conclusively that young 
travellers can and will contribute to the cost of their 
accommodation. Over $16,000.00 was collected thissummer 
to help defray expenses. 

In 1972, approximately 12,000 individuals were accommodated 
in hostels sponsored by the City Welfare or the Secretary of 
State's Summer Hostel Programme. The total cost was about 
$360,000.00. This year, due to a combination of lower per 
diem rates, collection of user fees, implementation of a 
break even financing formula and twenty-one fewer weeks of 
actual hostel operation, the Travelling Youth Programme's 
cost was about $155,086.70. The City of Vancouver's share 
in the costs in 1972 was about $18,000.00. This was reduced 
to around $5,400.00 in 1973. 

Until this year, the Travelling Youth Programme was a Welfare 
responsibility. Persons seeking hostel accommodation were re- 
quested to sign declarations of destitution in order to get 
into one of the Welfare funded hostels. They also had to 
prove that they were Canadian citizens or landed immigrants. 

Due to changes in the needs and focus of the travellers, the 
programme's administrative auspices were changed. Early in 
1973, Vancouver City Council approved the hiring of a Hostel 
Co-ordinator in the Department of Welfare and Rehabilitation, 
to be seconded to the Department of Social Planning. In 
practice, the Hostel Co-ordinator acted as the representative 
of the Vancouver Hostel Board, which was composed of represen- 
tatives of Social Planning, Provincial Department of Human 
Resources and the Office of the Secretary of State, Citizen- 
ship Branch, for a total of three. Through this Board, the 
Provincial government and the Office of the Secretary of 
State substantially increased their participation in and 
funding of the Vancouver Travelling Youth Programme. The 
Board was in large part responsible for the innovations which 
helped in reducing the total costs of the programme in 1973. 

The Department of Human Resources, in recognition of the estab- 
lished need for a full-time Hostel Co-ordinator in the City of 
Vancouver, have advised the Director of Welfare and Rehabilita- 
tion in writing that they will finance 100% of the salary, fringe 
benefits, auto allowance and accommodation for this position, 
effective December 15, 1973. They have requested the Department 
of Welfare and Rehabilitation to establish a full-time Hostel 
Co-ordinator position at the Pay Grade 23 level, (City of Van- 
couver rates) and second this position to the office of the 
Vancouver Regional Director of the Department of Human Resour- 
ces, 


When the Vancouver Community Resources Board is established, 
this position is to be transferred from the Department of Wel- 
fare and Rehabilitation to the above-mentioned Board. 

SALARY COSTS (Monthly - 1973 rates) 


1 Hostel Co-ordinator P.G. 23 
from December 15, 1973 

($860.00 - $1,033.00) $ 860.00 

Fringe Benefits @10% 86.00 

Auto Allowance (monthly) 58.00 

$1,004.00 

LESS: Recovery from Province 1,004.00- 

100% 

Cost to City NIL 


cont 'd , 
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Clause #11 continued; 

In view of the fact that the Department of Human Resources 
has specifically indicated the Classification and Pay Grade, 
the Director of Personnel Services advises that his review 
and recommendation is not required. 

This report has been discussed with the Business Manager of the 
VMREU and he consurs, providing the classification of the position 
is reviewed in six months' time. 

RECOMMENDATIONS 

Therefore, the Director of Welfare and Rehabilitation and the 
Director of Social Planning recommend: 

A. Authorization of a permanent Hostel Co-ordinator at Pay 

Grade 23 on the understanding that 100% salary costs, in- 
cluding fringe benefits and auto allowance, are met by the 
Provincial Department of Human Resources. 


B. That Vancouver City Council instruct the Director of 
Social Planning to meet with appropriate civic depart- 
ment heads to develop emergency accommodation criteria 
for temporary hostel facilities for the 1974 programme." 

YOUR BOARD 

Recommends that the RECOMMENDATIONS of the Director of Welfare and Re- 
habilitation and th/cr- irtB>ector of Social Planning be adopted. 

12. Rentals and Other Charges 

The Vancouver Symphony Society 

The Manager of The Queen Elizabeth Theatre reports as follows: 

"The funds of the 1973 grant to the Vancouver Sysqphony Society are 
now exhausted. An invoice in the amount of $14^510.01 has been tendered 
for payment to the Society for charges over and above the balance of the 
grant for the month of November, 1973* December, 1973, rentals are 
estimated at ^proximately $9,950,00, 

In Febiniary, 1973, a similar situation developed, and no payment for 
rental was received from the Society until the 1973 grant was approve d. 
The accumulated outstanding charges were applied against the new grant of 
$U6,000.00, 

The grants to the Vancouver Syasphony Society are less than the annual 
costs charged to the Society by the Theatre, Carrying over lu^aid charges 
from one year and applying them to the following year's grant will create 
an ever-increaising account receivable which could eventually exceed the 
ejpected City grant, if any. 

Specific direction on the handling of this matter is requested," 

Your Board submits this matter for Council CONblDiiKiii h^in. 

(copy of letter from Symphony Society is 
circulated for information) 


DELEGATION THIS DAY 


FOR COU^iCil kCTiO^l SEE ?hGl{S]ALl 


Ua 
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PERSONNEL MATTERS 

RECOMMENDATION 

1 . Strathcona Site Office Staff 

The Director of Planning reports as follows: 

"The staff of the Strathcona Site Office are partly City employees, 
partly C.M.H.C. employees, and one member is on contract from 
Neighbourhood Services. The project agreement runs to the end of 
1974, but the three City staff positions were set up to terminate 
at the end of 1973. The Strathcona Rehabilitation Committee has 
considered the staffing requirements to complete the project and 
believe that the Site Office can be closed within the first six months 
of 1974. Two of the City positions, that of Planning Assistant II 
and Clerk-Steno II, are vacant, and have been vacant for 3-Z/2 months 
and 3 months respectively. These positions are no longer required and 
can be abolished. The position of Assistant Information Officer is, 
however, necessary and will continue to be necessary up till the 
closing of the Site Office. The salaries of all personnel in the 
Site Office are shareable with the Federal and Provincial Governments 
as part of the cost of the project, with the City's share being 25%. 
Accordingly, it is recommended that: 

(a) The Planning Assistant II and Clerk-Steno II positions in the 
Strathcona Site Office be abolished. 

(B) The position of Assistant Information Officer be extended for 
a period up to June 30, 1974, dependent on the Site Office 
remaining in operation. 

Your Board RECOMMENDS that the recommendations of the 
Director of Planning be approved. 

2. Appointment to Royal Commission 
on Family fc Children's Law 


The Medical Health Officer reports as follows: 

"Mrs. Mish Vadasz, Senior Social Work Consultant, Health 
Department, has been invited to participate for approximately ten 
months in the recently appointed Royal Commission on Family and 
Children's Law, chaired by Mr. Justice Berger of the B.C. Supreme 
Court. 

The Minister of Health has requested that Mrs. Vadasz be 
released from her duties with the Health Department, in order to take 
up her appointment on January 1, 1974. 

It is proposed to request the hiring of a Temporary Replace- 
ment for the position temporarily vacated by Mrs. Vadasz. In this 
connection a detailed report regarding funding and recovery costs will 
be submitted to Council at a later date. 

RECOMMENDED that Mrs. Vadasz 's services be seconded to the 
Royal Commission on Family & Children's Law and reimbursement in total 
for salary, fringe benefits and transportation costs (including City 
share) be sought from the Province of B.C." 


Your Board RECOMMENDS that the recommendation of the Medical 
Health Officer be approved. 


A-B 
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PROPKRTr mTTERS 


REG OMMENDATI ONS 

1. Acquisition for Park Site #10 - Mount Pleasant 

23l\.0 Prince Edward St. 

23kk Prince Edward St. 

The Supervisor of Property and Insurance reports as follows :- 

"The above properties legally described as Lot E, Block 10^, D.L. 26^A, 
known as 23^0 Prince Edward Street, and Lot F, Block 104, D.L. 26^A known 
as 23^^ Prince Edward Street, form part of Park Site #10 which is listed 
under Table I of Park Sites Purchases Program 1971-1975 » confirmed by 
Council on December 15, 1970. It is noted that these properties are two 
of three remaining properties to be acquired in the block bounded by 
Prince Edward Street, 7*'' Avenue, Guelph Street and 8^ Avenue. 

23^0 Prince Edward Street 

These premises comprise a iK storey non-basement frame dwelling with a 
main floor area of approximately 800 square feet, erected in 1900 on a 
lot ^0' X 7^.3' i zoned RM-3. The dwelling contains 8 rooms (divided in 
2 self-contained rental units), 8 plumbing fixtures, has a patent shingle 
roof, asbestos siding on exterior walls, a foundation consisting of wood 
posts on concrete piers, and is heated by an automatic gas-fired furnace. 
This dwelling has been well maintained and is in good condition, noth suites 
are occupied by tenants on a month-to-month basis. 

23^^ Prince Edward Street 

These premises comprise a 1% storey frame dwelling, plus a full basement 
with a main floor area of approximately 65O square feet, erected in 1900 
on a lot ^6' X 76' zoned RM-3. The dwelling contains 9 rooms (divided 
into 7 rental units), 8 plumbing fixtures, has a pntent shingle roof, stucco 
exterior, a concrete foundation and is heated by an automatic gas-fired 
furnace. This dwelling has been well maintained and is in good condition, 
'i'he owners occupy a suite and the rest of the units are occupied by tenants 
on a month-to-month basis. 

Following negotiations with the owners, they are prepared to sell both proi-erties 
for the sum of S8o,000.00 in full settlement as of December 51, 1973. This 
settlement price is considered to be realistic and is substantiated by an 
independent appraisal. The Parks Superintendent concurs in the purchase of 
these properties. It is proposed to demolish the dwellings when vacant. 

It is therefore HEGOMMENDED that the Supervisor of Property & Insurance be 
authorized to acquire the above properties for the sum of »8o,000.00 on the 
foregoing basis, chargeable to Gode /A189/-. 

Your Board 

RKCOMMFINDS that the foregoing report of the Supervisor of Property and Insurance 
be adopted. 

2. Senior Citizens' Housing Project, Kitsilano 
I9B7 West 7th Ave. 


The Supervisor of Property and Ins\irance reports as follows :- 

"On November 6, 1973, City Council authorized the Corporation Counsel to 
apply to the Court for an Order For Possession and appointment of an 
arbitrator on behalf of the owner of the above property, legally described 
as Lot 19, Block 286, District Lot 526, which is the only property remaining 
to be acquired for this project. Subsequently, on November 19, 1973, the 
Court granted the City an Order For Possession. 


Cont 'd 
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Clause 2 cont'd 


It is noted that on Pebruaxy 27, 1973t City Council approved the expropriation 
of this property and on Jtme 26, 1973t authorized the Corporation Counsel to 
apply to the Court for a Vesting Order. This property is now registered in 
the name of the City of Vancouver, pursuant to a Court Vesting Order dated 
August 3, 1973. 

These premises comprise a 2^ storey frame dwelling, with a main floor area of 
1,023 square feet, and full basement erected in I9O6 on a site $0* x 111.95' t 
zoned R.M.-3. This house contains ten rooms, has eij^t plumbing fixtures, a 
patent shingle roof, asbestos shingles on exterior walls, a concrete foundation, 
and. is heated by a coal and wood hot air furnace. Condition of this single 
family dwelling is poor but structurally sound. The owner is the only 
occupant. 

Continuous negotiations have been held with this owner for approximately one 
year and he has refused to accept the City's offer of $50,000.00. However, he 
is now prepared to accept the sum of $53tOOO.OO, as of December 31» 1973» in 
full settlement and vacate at an early date so that demolition cart De 
started. This settlement price is considered to be realistic under the 

circxmstamces, and has been endorsed by the City Solicitor to avoid arbitration 
proceedings. 

This transaction has been reviewed by Central Mortgage and Housing Corporation 
and the details thereof entered in their records. 

RECOMMENDED: 

That the Supervisor of Property and Insurance be authorized to acquire this 
property for the sum of $53,000.00 on the foregoing basis, chargeable to 
Code No. 565/1011." 

Yonr Board 

RECOMMENDSthat the foregoing Recommendation of the Supervisor of Property and 
Insurance be adopted. 


Acquisition for Arbutus-Burrard Connector 

Lot 5 Except the Ea^h 10 Ft., Block 267, District Lot 526 
1851; West 5th Ave. 

The Supervisor of Property and Insurance reports as follows :- 


"The above property, legally described as Lot 5 Except the East 10 Feet, 
Block 267 » District Lot 526, and known as l85U West 5th Avenue, forms 
part of the right-of-way of the proposed Arbutus-Burrard Connector and 
has been offered for sale by the owner. 

These premises comprise a 2j-storey and full basement frame dwelling with 
a main floor area of 827 square feet, erected in 1905 on a site UO' x 120', 
zoned R.M.-3. This dwelling's 10 rooms comprise a self-contained suite on 
the main floor, two suites on the second floor, and two sleeping rooms on 
the third floor. The improvement also has 12 plumbing fixtures, a patent 
shingle roof, shingles on exterior walls, a concrete foundation, and is 
heated by an oil conversion furnace. A garage measuring I8' x 10' is 
attached. The condition of this dwelling is only fair but it appears to 
be structurally sound. 

This house is fully rented to five tenants by the pres* nt owner and it 

is proposed to continue these tenancies until required for a City project, 

and at such future date to demolish the dwelling when vacant. 

Following negotiations with the owner he has agreed to sell for the sum of 
$U2, 350.00 as of December 3l8t, 1973- This price is considered to be 
fair and equitable and representative of market values in this area. 

RECOMMENDED that the Supervisor of Property and Insurance be authorized to 
acquire this property for the sum of $U2, 350.00 on the foregoing basis, 
chargeable to Code No. II46/16O9 - Arbutus-Burrard Connector." 


Cont 'd 
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Clause 3 coat 'or 
Your Board 

RECOMMENDS that the foregoing Recommendation of the Supei-visor of Property and 
Insurance be adopted. 

Acquisition for Knight St. Widening 
25th Ave, to 33rd Ave. 

The Supervisor of Property and Insurance reports as follows :- 

"The widening and improvement of Knight Street between 25th and 33rd Avenues, 
along with the installation of permanent pavement through to 57th Avenue, is 
to proceed under the 197^ Paving Programme, In order to complete the required 
80 ft. road allowance, it is necessary to acquire a 7 ft. widening strip 
from the remaining privately-owned properties in the section between 25th and 
33rd Avenues, 

Following negotiations, the owners of the properties listed hereunder have 
agreed to convey the required widening strips on the terms indicated, 

(A) Lot 2, Block 1 south part of lots 1 and 3, 
D,L, 352 

^280 Knight Street 

1, Loss of land - (West 7 ft.) - 350 sq, ft, $ 700.00 

2, Damaged lawn to be replaced by City Engineer 

(B) Lots 20 & 21 except the West 10 ft.. Block k of 
Block 5, D.L. 391 & 392 

4851 Knight Street 

1. Loss of land - (East 7 ft.) - 462 sq. ft. 

2. Loss of shrubs 

3. Build cut stone wall at new property line with 
concrete grade steps and connector walks; replace 
damaged lawn all at no cost to the owner 

Estimated Cost 

(C) Lot 2k except the West 10 ft., Block k of 
Block 5, D.L. 391 & 392 

4823 Knight Street 

1. Loss of land - (East 7 ft.) - 231 sq. ft. $ 462.00 

2. Build cut stone wall at new property line with 
concrete nrade steps; replace damaged lawn 

Estimated Cof-,t Si, 250. 00 

3. Driveway and crossing to be replaced by City 
Engineer all at no cost to the owners 

(D) Lot 25 of Sub. 2, Block 18, D.L. 391 & .592 
4277 Knight Street 

1. Loss of land - (East 7 ft.) - 215.6 sq. ft. $ 431.20 

2. Concrete connector walk and any damaged lawn 
to be replaced by City Engineer at no cost to 
owner. 

(K) Lot 26, of Sub. 1, Block I8, D.L. 391 & 392 
4359 Knight Street 

1. Loss of land - (East 7 ft.) - 231 sq. ft. $ 462.00 

2. Concrete connector walk and any damaged lawn 
to be replaced by City Engineer at no cost 
to owner 


924.00 
25.00 


$2,500.00 
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(F) Lot 25 of Sub. 1, Block I8, D.L. 591 & 392 
^371 Knight Street 

1. Loss of land - (East 7 ft. ) - 231 sq. ft. » ^62.00 

2. Rebuild fence at new property line S 300.00 
3« City Engineer to replace connector walk and 

repair any lawn damage at no cost to owners. 


RECOMMENDED that the Supervisor of Property and Insurance be authorized to 
acquire the above portions of land on the foregoing basis, chargeable to 
Code #1^8/7919." 

Your Board 

RECOMMENDS the foregoing Recommendation of the Supervisor of Property and 
Insurance be adopted. 


5. Acquisition for Britannia Community Services Centre Site 
Lot 18, Block 38, D.L. 26kA 

l6k.l William St. 


The Supervisor of Property and Insurance reports as follows :- 


"On June 26th, 1973 » City Council authorized the Corporation Counsel to 
apply to the Court for Orders for Possession with respect to three 
properties within the Britannia Community Services Centre Project area, 
including the above-noted, (Lot I8, Block 38, D.L. 261|A, known as 
I6UI William Street). 

Subsequently, on August ll^th, 1973» City Covmcil, "In Camera", authorized 
the Supervisor of Property eind Insurance to offer up to $32,500.00, all 
inclusive to each of the three affected owners. 

A settlement was subsequently effected with one of the owners but it was 
necessary to take physical possession of two of the pixiperties and 
demolish the dwellings. Further negotiations resulted in a recent 
settlement with one of these latter two owners. 

The owner of Lot I8, Block 38, D. L. 26i4A, throvigh her Solicitor, has now 
offered to accept the sum of $35,000.00, subject to an adjustment date for 
taxation purposes of August 27 » 1973f "the date the City took possession of 
the property. 

The City Solicitor considers that in view of all circumstances, a final 
settlement on this basis would be reasonable at this time, and same has 
been approved by Central Mortgage amd Housing Corporation. 

The Britannia Community Services Centre now involves 77 properties, and 
this property represents the 75th negotiated settlement. 

RECOMMENDED: 

That the Supervisor of Property and Insurance be authorized to acquire 
this property for the sum of $35*000.00, inclusive of all consideration, 
chargeable to Code ^^Q^O/U?! ." 


Your Board 

RECOMMENDS that the foregoing Recommendation of the Supervisor of Property and 
Insurance be adopted. 

fO.; COLTfCsl ACil\j:i SEE Pi\i2{S)...^^\ 
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WORKS & UTILITY MATTERS 


RECOMMENDATION 


1. Local Improvement Project: 

Stanley Park Neighbourhood, West End 

The City Engineer, Director of Social Planning, Director of 
Finance and Director of Planning, with the advice and concurrence 
of the West End Planning Team, report as follows : 

" Purpose 

This report requests Council's approval of a Local Improvement procedure 
in the Stanley Park Neighbourhood west of Denman Street in the West End to allow 
for the provision of mini-parks, improved sidewalks on certain routes, and street 
paving as one project on an area basis. It also requests Council's approval of 
a proposed cost sharing formiila for the project. This report further requests 
authority to retedn a landscape consultant to assist with the design of mini- 
parks. 

Streets Involved 

The proposal deals with all the streets within the area bounded by Georgia, 
Denman, Davie, Beach and Stanley Park, including the whole of Lagoon Drive and 
of Morton Avenue but not the boundary streets named above. 

Backgroimd 

The sewer and water main reconstruction in this area of the West End has 
already begun and will be completed by late Spring, 1974-. The Improvements to 
the streets and sidewalks will follow completion of these and this provides the 
opportunity to construct the mini-parks with this work. 

The West End Policy Guidelines #10 and #11, adopted by Council October, 1972 
called for the development of additional park space and the design and programming 
of park space. 

The Policy Guidelines stressed the urgent need for additional park space in 
the West End especially at the neighbourhood level. In order to imol eraent these 
Policy Guidelines without land acquisition a pattern of developing portions of 
streets as mini -parks is proposed. 

Policy Guidelines #7 and #P called for a reduction of through traffic and 
the diversion of local traffic from residential streets to collector streets. 
These guidelines have been implemented in the Stanley Park neighbourhood (Traffic 
Scheme l) by means of traffic barriers. The effect of the traffic barriers has 
been to greatly reduce traffic flows and create new traffic flow patterns in this 
area. Based on the experience of the effect of Traffic Scheme I, it is now possible 
to propose a pattern of street closures which will maintain local accessibility 
while discouraging unnecessary traffic movement in the area. 

Public Discussion 

Preliminary proposals for using portions of streets as mini-parks have been 
presented to the public in two public meetings, in news items in the Province and 
West Ender newspapers, and to all property owners in the Stanley Park neighbour- 
hood. Substantial majority support for it has been indicated but is is ren.li/:ed 
that not everyone has had a chance to indicate their views. It is important that 
all affected property owners and renters have the opportunity to indicate their 
support for this proposed concept. It is also essential that the design of these 
mini-parks meets the needs of the residents of the area. For this reason all 
residents will be given the opportunity of being involved in the design stages 
of the project, during December and January. Further public meetings, mail-outs 
and press coverage will be used to receive additional public comments and to 
present final proposals. 
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Clause 1 Continued 


Mini-Park Locations 

The pattern of street closures combines the design requirements and principles 
of both open space and traffic needs. The present proposal indicates eight possible 
locations for mini -parks and one traffic diverter. These locations are: 

Haro at Gilford - half -block north of Gilford - approx. 10,000 sq. ft. 
Haro at Gilford - half -block south of Gilford - approx. 10,000 sq. ft. 
Chilco at Barclay - half block north of Barclay - approx. 18,000 sq. ft. 
Chilco at Comox - half block north of Comox - approx. 16,000 sq. ft. 
Chilco at Rob son - 4-0' north of Rob son - approx. ii,000 sq. ft. 
Haro at Lagoon - enclosed street end - approx. 8,000 sq. ft. 
Two lane ends in 800 block Lagoon Drive - approx. 700 sq. ft. 
Morton at Denman - 92 feet west of Denman - approx. 6,000 sq. ft. 

Total approx. = 72,700 sq. ft. (1.7 acres) 

Sidewalks 

Improvements to the sidewalks are also of concern to the West End residents. 
Some sidewalks in the Stanley Park neighbourhood have been identified as heavily 
used pedestrian routes. These pedestrian paths should be treated with special 
paving, lighting and tree plantings as part of the project. 

Overhead Wiring 

Existing overhead wires along Chilco and Beach Avenues should be undergrounded 
at the same time the streets and sidewalks are reconstructed. This has been 
requested by the residents of the area. Space will be reserved in the design to 
accommodate the undergrounding of wires as B.C. Hydro is unable to do so in 197-^. 

Preliminary Cost Estimates 

Total estimated cost comparisons for ei^t possible mini-park locations: 

Construction of roadways, curbs and sidewalks at eight mini- 
park locations at an average $1.00 per square foot over the 
66 foot width = $73,000.00 

b. Construction of mini -parks at eight locations each 66 feet 

wide at $2.00 per square foot =#145,000.00 

The above figures indicate that the cost of constructing mini-parks at eight 
locations could be $72,000.00 more than the cost of constructing roadways, curbs 
and sidewalks at the same locations. This estimate would include removal of 
pavement and development of the area into a landscaped space providing drainage, 
sodding or paving, benches, trees, shrubs and plants. 

The estimated cost for construction of improved sidewalks along some 
pedestrian routes would be $7.00 per running foot more than the cost for usual 
sidewalk construction ($15.00 per running foot). The exact location of improved 
sidewalks will be determined by further discussions with the design consultant 
and residents. 

The cost estimates presented in this report relate to the largest probable 
areas for mini-parks and improved sidewalks. There are two possible ways that 
this cost may be altered: 

a. The total mini-park area may be reduced. 

b. Design refinement may result in a certain cost change, either 
an increase or a decrease. 

The final cost should, however, be close to that estimated at this time. 

The maintenance of the mini -parks will be carried out by the Park Board. 
An estimate is $2,000 per acre, which is $3,500 annually and for which provision 
will have to be made in the Park Board budget. 
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Clause 1 Continued 
Cost Sharing 

The following division of costs between the City and the Property Owners 
is proposed: 

Paving - the normal sharing to apply. 

Sidewalks - the City to pay for renewal of existing walks, the Property 
Owners to pay for walks where walks do not now exist (with 
normal City contributions) and for any additional cost of 
greater width, special materials or finishes, etc., on the 
selected routes (including design fees). 

Mini -Parks - the Property Owners to pay the full cost of developing the 
mini -parks except for normal flankage and intersections and 
also for special planting on pedestrian routes (including 
design fees) . 

Lighting - the Property Owners to pay for any special or additional 
lighting of the mini-parks or along the pedestrian routes. 

I"t is proposed that all these works be advanced as one local improvement on 
the initiative, with all assessable properties abutting on the street (as defined 
above) paying the same rate per front foot. The normal reliefs for flankage, 
odd-shape, etc., should apply, but not so that the City bears any of the costs 
assigned above to the Property Owners. 

Source of Funds 

Funds for the City' s share of the capital cost are available in the Five-Year 
Street Capital Program. 

Design Consultant 

It will be necessary to hire a consultant to prepare the design, working 
drawings and cost estimates for the mini-parks and sidewalk improvements. It has 
been recommended by the Director of Finance that the commission for the design 
consultant should be included in the Property Owners' share of the Local Improvement. 

Tentative Schedule 

11 December, 1973 - Council deals with the present report 

December, 1973 and early January, 1974- - Refinement of proposals and 
design of mini-parks and sidewalk improvements. 

25 January, 1974- - Cost estimates finalized 

Early May, 1974- - Court of Revision and Council 

Smnmer, 1974- - Construction 

Recommendation 

We RECOMMEND for the Stanley Park neighbourhood of the West End: 

a. That the development of mini -parks, sidewalk improvements and street 
paving should be incorporated in one Local Improvement Project on an 
area basis; 

b. That the cost sharing proposed above be approved, and the Corporation 
Coiinsel be requested to bring forward the necessary Special Local 
Improvement Procedure By-law; 

c- That the Director of Social Planning, in consultation with the 

Superintendent of Parks and Public Recreation and the City Engineer, 
be authorized to select and appoint a Consultant immediately to 
produce designs, (in conjunction with residents) working drawings 
and estimates for the development of the mini-parks and the sidewalk 
improvements, by January 25, 1974-, at a fee not to exceed $5,000; and 

d« That the Director of Social Planning, the City Engineer, Director of 
Planning and the Superintendent of Parks and Public Recreation be 
authorized to determine the final design details in the light of the 
Consultant's recommendations and the public discussion." 
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2. West End Street Widths 

The City Engineer reports as follows: 

"In August, 1970 Coiincil requested that the City Engineer report on the 
implementation of a 32 foot pavement width on local residential streets in the 
West End. Such a report has remained outstanding because of the preparation of 
the West End Policy Guidelines and the West End Plan. 

It should be recalled that the August, 1970 report generated a great deal 
of public reaction and the Engineering Department has considered the comments 
and opinions received from citizens in the preparation of these recommendations. 

Some of the traffic related aspects of the West End Policy Guidelines have 
been implemented and detailed work is now proceeding on the future use of street 
allowance for open space uses such as mini-parks. 

It is now necessary to adopt a pavement width for the residential streets 
in the West End so that Local Improvement Procedures can commence, leading to 
reconstruction of the local streets west of Denman in 1974-. 

Such a work programme, involving Local Improvement Procedures, reqiiires that 
a decision on street widths be reached by the 11th January, 1974- in order that 
preparation of the estimates may proceed on schedule for the May 2nd Court of 
Revision. 

This report outlines the function of Local Access Streets and recommends a 
pavement width for such streets. It further describes certain Local Distributor 
Streets and recommends widths for these. 

West End Plan 

A hierarchy of streets is proposed in the West End Plan, i.e. 

District Arterials - Denman, Davie, Robson, Beach, Pacific and Thurlow. 

Local Distributors - Nelson, Nicola, sections of Jervis, sections of 

Bute and Lagoon Drive. 

Local Access Streets - all other residential streets and these are 

described in the Plan extract as outlined below. 

Local Access Streets 

'These will have one purpose, to carry the traffic which has an origin or 
a destination in the buildings flanking their short lengths of three and four 
blocks. The aim will be to design a street pattern which will place as many 
street lengths as possible in this category. Local Access Streets should be 
wide enough to carry the safe two-way movement of the largest type of emergency 
vehicle and a normal passenger car, together with limited on-street parking. ' 

This description defines the limited use of such streets in carrying traffic 
flow; only the traffic generated by three or four residential blocks will use 
them and all other traffic will be directed on to the Local Distributors and 
District Arterials. 

In order to conform with the requirements of residential areas with respect 
to lower traffic noise levels, which are associated with lower traffic flows and 
slower speeds, the pavement width should be adequate to permit traffic safe and 
free, but not fast, flow. 

Recent studies of parking demand and supply indicate that the present 
practice of permitting parking on one curbside only is likely to continue although 
reduced in number. It should be recognized that this is a lower level of service 
than that being provided in the other higher density residential areas of the City. 
In these areas all new road construction provides for curbside pjirkinp on both 
sides of the street, which is considered to be nn appropriate staTidard. 

In the case of the West End, however, the policy expressed in Guideline 
Number Nine, i.e. 'Reduce on-street parking; increase off-street parking', lead.'! 
to acceptance of curbside parking being confined to one side only. Therefore, 
the new street width need only accommodate this use of one curbside. 
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The light traffic flows on Local Access Streets, which are now 24. feet wide, 
indicate that there are fewer occasions when vehicles pass one another in a block 
length. The necessity to cater for easy passing clearances is not as great on 
Local Access Streets as that indicated for busier streets. However, the present 
width is below that required for minimum driving convenience and difficulties are 
encountered when larger vehicles are passing one another. On the occasions when 
vehicles are legally stopped on the 'No Parking' curbside, moving vehicles are 
hindered by the narrowness of the remaining gap. The Fire Chief finds the present 
streets to be too narrow and is in favour of their being widened. Recognizing 
the limitations imposed by the need to retain the boulevard trees it is considered 
that a minimal width standard should apply in the West End. 

To allow for an adequate clearance for the convenient passage of a large 
emergency vehicle and a private car between the curb and vehicles parked opposite, 
requires an increase over the present 24. foot width. It is considered that a 27 
foot width is appropriate and that this can be obtained without disturbance to 
the boulevard trees. 

A preliminary review indicates that most of the curbs will require to be 
replaced in any pavement reconstruction, and it is desirable to extend this to 
ensure a uniform quality of appearance. 

Local Distributor Streets 

Robson Street, west of Denman, and Nelson Street fall in the category of 
Local Distributors which link the District Arterials and the Local Access Streets. 

Traffic flows are higher on these streets and vehicles should be encouraged 
to travel on these in preference to nearby Local Access Streets. The level of 
service for moving traffic should, therefore, be higher than that for Local Access 
Streets. The question of curbside parking on Local Distributors presents certain 
difficulties. On one hand there is the wish to provide adequate curbside parking 
service; opposing this is the fact that widening the pavements to accomplish this 
will reduce the street amenities, in particular by removal of boulevard trees. 

For the two blocks of Robson and the three blocks of Nelson, west of Denman, 
a compromise proposal, taking into account the local circumstances, is recommended. 

Nelson Street, which is now 24- feet, should be widened to 27 feet except in 
the 1800 block where the width should be reduced to 25-26 feet to avoid interference 
with the trees. This will permit the retention of the curbside parking on the 
2000 block. 

Robson Street, which has a raised bank on the south side of the 1900 block 
will be paved to 31 feet, which is 1 foot larger than its present 30 feet; permitting 
curbside parking on the north side of both blocks with adequate clearance to the 
raised boulevard on the south side. 

Lagoon Drive has no parking need on either its east or west side so the 
pavement width should only cater for Park and neighbourhood traffic flows which 
are light. The groimd level falls off steeply into the Park making widening 
difficult and possible only at the expense of the boulevards. It is considered 
that a 24- foot wide pavement will be adequate. 

The City Engineer recommends that: 

a. Local Access Streets in the West End be constructed to a width 
of 27 feet. 

b. Robson Street, 1800 and 1900 blocks, be paved to 31 foot width. 

c. Nelson Street, 1900 and 2000 blocks, be paved to 27 foot width. 

d. Nelson Street, 1800 block, be paved to a width between 25 and 
26 feet. 

e. Lagoon Drive be paved to a width of 24. feet. 
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The West End Planning Team has considered this report and wishes to add the 
following; 

The question of street widths in the West End received a great deal 
of public attention in August, 1970 when boulevard trees were 
threatened by the proposed 32 foot widening. Because of the history 
of public interest in this issue the West End Planning Team will 
disseminate the information contained in this report to the West 
Enders so that they can be made aware of the intention to preserve 
boulevard trees in the reconstruction of pavements to an extra width 
of three feet. 

The West End Planning Team is of the opinion that West Enders' 
reactions to this proposal should be heard through delegations at a 
night meeting of Council. 

Inasmuch as street reconstruction is planned to occur in 1974-, only 
in the Stanley Park neighbourhood, it is necessary to reach a decision 
on pavement widths for the street system just west of Denman. There 
is ample time for further study and public discussion on widths for 
the area east of Denman. 

The West End Planning Team recommends that: 

a. Recommendation 1 above referring to Local Access Streets apply only 
to the streets west of Denman. 

b. The above recommendations be subject to the hearing of delegations 
at the first night Council meeting in January." 

DELEGATION REQUEST ; West End Community Council 


B-4 


Department Report, Denember 14, 1973 (BUILDING - l) 

BUILDING AND PLANNING MATTERS 

CONSIDERATION 

1. Charles and Nanaimo Streets 

Canada Safew&Y Limited - Parking Lot Extension 

The Director of Planning reports as follows: 

An application has been received from Mr. K.E. Horwood, Canada 
Safeway Limited, to use Lots S-12 & 14 including proposed lane 
closure. Block 9, West half Sec. 22, T.H.S.L. Situated on the 
north side of Charles Street between the lane east of Nanaimo 
and Kamloops Streets (Zone: RS-1 One Family Dwelling District) 
as additional off-street parking facilities for the Safeway 
Store located on C-2 Commercial property on the east side of 
Nanaimo betweea Charles and Williams Streets and the lane 
lying immediately east of Nanaimo Street. 

Brief Historr 

A development permit was issued in I960 for the Canada Safeway 
store as now exists on the C-2 Commercial property. Concurrently 
a separate development permit was issued to permit ancillary 
public parking area with landscaped setbacks in the RS-1 One 
Family Dwelling District on the south side of Williams Street, 
bounded on the west by the lane east of Nanaimo, on the east 
by Kamloops and on the south by the east-west City lane. 

With the approval of the Board of Variajice and no objections from property 
owners on the north side of Williams Street, the original 2)x' landscape 
setback alorv Williams Street was reduced to 11' on January ?8, I963. 

Following complaints from surrounding property owners regarding the 
parking area, and particularly the use of the landscaped setback on 
Kamloops Street (2l|'), City Council in March 1971 resolved: 

"That the City communicate with Canada Safeway Ltd. , with a 
view to allowing additional paiicing space and a reduction 
of the 2l.t' setback on Kamloops Street to 11'. Further that 
it be suggested to the Company that an application be made 
"by them to the Board of Variance in accordance therewith and 
the Company be asked to carry out the same landscaping on 
Kamloops Street as is the case on William Street in respect 
to the setback areas, " 

On an appeal by Canada Safeway, the Board of Variance in July 1971 
approved the landscaping setback on Kamloops Street being reduced from 
2)4' to 11'. This has been carried out by the o^-mer. 

In 1972 a similar application. Development Permit Application #5^087, 
for an additional parking area on the subject lands vras siibmitted for 
consideration of the Technical Planning Board, however, due to the number 
of objections that were received from the neighbouring property owners 
(see Appendix A) the matter was referred to City Coimoil . The Technical 
Planning Board indicated to Coiinoil they were prepared to npprovo thr 
application subject to certain conditions. Subseqiiently Coimcll fuloptod 
the following motion: 

"That the various communications, Bubm.1ttod on tliir mntter, 
be received.. " 

On August 25, 1972, the Technical Planning Board in dealing with Develop- 
ment Permit Application r^8087 resolved: 
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"That in view of the information received regrardin^ the 
submission to City Coxmcil, Development Permit Application 
No. ^8087 be RSPHS^ for the following reason: 

The development as proposed is considered to 
be an iinsui table form of development in this 
location. " 

On receipt of the current Development Permit Application No. bi891 "t^® 
Technical Planning Board laid the matter over for notification of 
neighbouring property owners. Twenty-five neighbouring property owners 
were notified. A petition containg 56 signatures representing hi 
neighbouring properties (see Appendix B) was submitted stating: 

"Enclosed please find a petition in favour of Canada Safeway 
Ltd. extending their present parking lot. Since last year 
the residents of the neighbourhood have changed their mind 
in favour of a larger parking lot so that the cars do not 
have to paric on the street in front of the houses. Everyone 
would Tike to aee those houses gone in the comer of the 
present parking lot as they are now beginning to be an 
unpleasant site. The Safeway plan seems to be better than 
the one presented last year. The people would like to see 
a few more trees in the parking lot and a green edge aroimd 
the lot made up of trees planted two feet apart and not 
three feet." 

A second statement submitted with the petition reads as follows: 

"We, the undersigned residents of the neighbourhood where 
the Safeway store is situated, have reviewed the plan 
dated March 19th, 1973» prepared by Canada Safeway Ltd. 
and we have no objection to the extension of the parking 
lot as shown provided the easterly accesses from Charles 
and Williams Streets are chained off on Sundays and on 
holidays and that speed control burms are installed." 

Five letters were also received stating no objection to the proposed 
parking lot (signatures also on petition), and one letter was received 
stating that there should be no ingress or egress from Charles Street 
and the vehicular access from Kami oops Street should be left open, 
and also, a further letter was submitted in fa.vour of the development 
but opposing the closing of the entrance off Karaloops Street. 

The submitted drawings indicate the proposed paTking area would maintain 
11' setbacks from Charles, William, and Kami oops Streets. 

When the Technical Planning Board were considering this development nermit 
application to extend the public off-street parkinfr area into a one 
family dwelling zone they were advised on behalf of the Director of 
Planning and Civic Development that favourable consideration would not 
be given to any rezoning application, if filed, to rezone portions of 
the residential area (parfcing lot) to a commercial zoning. 

The Technical Planning Board when considering this a.pT)licati'>n, including 
the petition, resolved: 

"THAT Council be informed that the Technical Planning Board 
would be prepared to approve this application but in view 
of the history of a. previous similar application refer the 
matter to Council for guidance prior to ma^'in-' a final 
decision. " 
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The City Plannin/r Commission considered the first development •oermit 
application and opposed extension of the parkixv? area having regard to 
the objections received at that time. However, on "being advised no 
objections had "been filed "but a petition submitted in favour of the 
present application, the Commission resolved: 

"THAT the City Planning Commission endorse the application. " 

In view of the rather large petition su'bmitted "by the majority of adjacent 
single family homeowners and no o"bjections received to the proposed develot)- 
ment, it is suggested Co\mcil may wish to refer the development permit 
application "back to the Technical Planning Board for their f jjial considera- 
tion for approval of the development and setting out the applica"ble 
conditions. 

This report is r»f«rr«a to Cotmcil for CONSIDERATION. 


FOR COUNCIL ACim SEE P.\^tiS].ML 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON HOUSING 


December 4, 1973 


A meeting of the Standing Committee of Council on Housing was 
held on Tuesday, December 4, 1973 at approximately 10:30 a.m. in 
the No. 1 Committee Room, third floor. City Hall. 

PRESENT : Alderman Harcourt (Chairman) 

Aldermen Hardwick, Massey and Rankin 

COMMITTEE CLERK : M. Kinsella 
RECOMMENDATION 

1 . Future Use of 52 Acres of Remaining Jericho Land 

The Chairman submitted the following memo for discussion: 

"Now that the 33 acres have been added to the over 70 
acres on the south side of Fourth Avenue and Parks 
Board planning in full swing for this park area, I 
think it is an appropriate time for the City and, in 
particular, the City's Housing Committee to consider 
the possibilities of persuading the Federal Government 
and hopefully the Provincial Government to consider 
any future use of the remaining 52 acres. I would think 
that this land could become a very attractive low-density 
housing area. Great care would have to be given to the 
planning to make sure that any housing that went on the 
land would meld in with the surrounding neighbourhood 
and be complementary to the 100 acres of park on the 
other side of Fourth Avenue. 

I would like the sanction of this Committee and then 
Council to approach Federal and Provincial officials 
to discuss the future of these lands particularly for 
low-density housing. " 

Mr. Youngberg, Planning Department, by means of a map illustrated 
the lands in question and advised that approximately 1/3 of the area 
is single family housing, which is presently occupied by Armed Forces 
personnel. The consensus was that the City should be looking at the 
development of the remainder of this land for housing and it was the 
opinion of the members that as soon as it has been ascertained from 
the Department of National Defense and the Province when, and on 
what terms, this land would be available to the City, a planning 
process should be established to develop terms of reference for the 
use of the site in conjunction with interested citizen groups in the 
area . 

The Director of Housing, Greater Vancouver Regional District, 
indicated that his Department is investigating the use of this land 
on behalf of the Provincial Government. Also the Federal and Pro- 
vincial Governments are currently surveying the land to determine 
their plans for it. It was suggested that the Chairman maintain con- 
tact with the Director of Housing, G.V.R.D., and also work with the 
Planning Department and the Supervisor of Property and Insurance on 
this matter, with report back to the Committee. 
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Clause No. 1 (cont'd) 

RECOMMENDED 

That Council 

A. Authorize the Chairman of the Standing Committee on Housing 
to contact the Department of National Defense and the 
Province of B.C. to determine their plans for the future 
use of the 52 Acres of remaining Jericho land on the South 
side of 4th Avenue; 

B. Indicate to both levels of Government its willingness to 
assist with initiating a planning process for development 
of this land particularly for housing. 

INFORMATION 

2 . Downtown Eastside 

A. Your Committee discussed with representatives of the Fire, 
Health and Permits & Licenses Departments the need for a person 

to assist the Health and Fire Departments particularly with enforce- 
ment of the Lodging and Fire By-laws in the Downtown Eastside. This 
would eliminate the owner or operator being confronted by a number 
of different inspectors and enforcement orders. The Housing and 
By-law Manager would consolidate the various departments' reports 
and by-law requirements and present them to the owner or operator 
of the involved premises, discuss them with him and acquaint him 
with any sources of funds which might be available to assist him 
with any needed up-grading or redevelopment of his premises. It 
was suggested that funds might be available through the C.M.H.C. to 
enable the City to hire a person for a pilot project in order to 
evaluate the effectiveness of this approach. 

RESOLVED 

That the Chairman investigate with C.M.H.C. the funding and 
establishment of a housing implementation worker to assist 
owners and managers of buildings in the Downtown Eastside to 
maintain and up-grade residential accommodation. 

B. The Standing Committee on Social Services referred the following 
recommendations from the November, 1971 Social Planning Skid Road 
Report to the Housing Committee for consideration: 

"Retention of appropriate residential stock in the 
Historic Precinct through inclusion of regulations 
in the CD-I By-law to permit both commercial and 
residential uses in the same building." 


" (i) Restricting the conversion of existing buildings 
from residential use; 

(ii) Tax incentives, subsidies or means to preserve 
the low cost stores, restaurants, servicing the 
low income people in the area; 

(iii) Legislation to create incentives to landlords to 
improve residential accommodation without increasing 
rents . 


cont ' d 


in. 
676 

standing Committee of Council on Housing 3 

December 4, 1973 

Clause No. 2 (cont'd) 

There was agreement that the Zoning regulations for the Downtown 
Eastside should be changed to permit both commercial and residential 
in the same building. In addition, because of the lower density per- 
mitted in residential buildings, it was suggested that developers be 
offered a bonus to encourage them to use both residential and commer- 
cial in the same building. It was pointed out that the Downtown 
Zoning Team is currently reviewing regulations for the Downtown area 
and it was suggested the Committee discuss amendment of the Downtown 
Eastside zoning regulations with them. 

Alderman Rankin referred to a number of buildings in the Down- 
town Eastside which were partially demolished some time ago for re- 
development and suggested the Committee take action to proceed with 
the completion of the buildings as both these buildings had residen- 
tial accommodation. 

Your Committee also had for consideration the attached proposal 
from the Supervisor of Property and Insurance re Preservation of 
existing residential accommodation in Gastown and historic areas. 
Following intensive discussion, it was 

RESOLVED 

(a) That the Chairman, through the appropriate City Department, 
indicate to the owners of buildings in the Downtown East- 
side where there has been undue delay in completing reno- 
vations that it is the City's wish that they immediately 
proceed with redevelopment of their building; 

(b) That the Director of Planning be instructed to report 
back to the Standing Committee on Housing on amendment 
of the Zoning and Development By-law to permit residen- 
tial development as an outright or conditional use in the 
Gastown, Skid Road, Chinatown area and on methods of pre- 
serving existing residential units above the ground floor 
of commercial premises in the same area. 


The meeting adjourned at approximately 11:45 a.m. 


FOR CGi;::CR action Srs PA5E(S)..£:,23.. 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


DECEMBER 6, 19 7 3 


A meeting of the Standing Committee of Council on Finance 
and Administration was held in the No. 2 Committee Room, Third 
Floor, City Hall, on Thursday, December 6, 1973, at 1:00 p.m. 


PRESENT: Alderman Bowers (Chairman) 
Alderman Harcourt 
Alderman Volrich 
Alderman Gibson (2:30 p.m.) 


ALSO 
PRESENT 


Alderman Rankin (part-time) 


COMMITTEE 
CLERK ; 


M. Sharkey 


RECOMMENDATION 


1. 1974 Preliminary Operating Budget 

The Committee continued to review the 1974 Preliminary 
Operating Budget and the Chairman's memo dated November 29, 19 73. 

Items listed under Revenues were first discussed. 

Business Tax 

The Director of Finance informed the Committee that there 
was some urgency in a decision on the Business Tax being made 
within the next month. The Committee felt that the Business Tax 
should be raised to 9h% of the assessed annual rental value. 

Discussion followed regarding the New Provincial Tax legi- 
slation abolishing tax concession and what relation this would 
have in bringing increased revenue to the City of Vancouver. 

Licence Fees 

The Committee discussed apartment and lodging house fees. 
The general feeling was that fees should not be raised. 

Service & Inspection Fees and Fines 

The Committee discussed the possibility of the diversion of 
fines for Federal offences committed within the City of Vancouver 
from a revenue to the Federal Government to a revenue to the City. 

Discussion was held on the increasing of Inspection l^'ces but 
no action was taken. 

Water Rates 


The ciuGsti(5n of whether or not the water 
of Vancouver should be raised was discussed, 
that funds being reaiL:',ed from an increase^ in 
used for developing water services (Capital Costs) 


1 <if OS in tlio C i. Ly 
1 L was pointed out 
wal.LM- rates coirld be 
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1974 Preliminary Operating Budget cont'd 
Detoxification Centre 


Discussion of the question of source of finances for the 
second detoxification unit 1974 Operating Budget was discussed by 
the Committee, and a recommendation made. 


Local Initiative Program 


Due to several Federal Local Initiative Program grants not 
being approved, the estimated $300,000 can be reduced to $100,000. 


Grass Cutting--City Owned Land 


The Committee discussed the amount of $300,000 in the esti- 
mated 1974 Budget to implement a motion previously approved by 
Council to maintain grass cutting on City owned lots, which vere 
in effect, being maintained as small neighborhood parks. It was 
felt by the Committee that the Park Board should be responsible 
for 'small scale local block parks'. Provision for small parks 
should be approved by Council on an individual basis, as the 
request is made through local homeowners association or community 
groups, and the amount of $100,000 be left in the budget. 


Convention Centre 


A short discussion followed on the possibility of a convention 
centre being built in the Downtown area. Opinions varied on the 
merit of having such a convention centre established and whether 
or not this should be considered as a priority item by the Council. 
The Committee agreed that the possibility of the development of a 
convention centre in the Downtown area should be discussed by the 
Council at the time the next "five year capital plan" is prepared. 
The Provincial hotel-motel room tax could provide the source of 
funds for a convention centre. 


Increased Revenues 


Expected increased revenues from: 


-Crown Corporations 

-Hotel & Motel Licence Fees 

-Business Tax 

-L. I. P. 

-Grass Cutting 

■Surplus condition in 
1973 Budget 


$ 200,000.00 
300,000.00 
1,3 00, 000. 00 
200,000.00 (from reduction) 
200,000.00 (from reduction) 

500,000.00 


The Committee; 


RECOMMENDS : 


(a) THAT the Business Tax be raised to 9^2% of the assessed 
annual rental value. 


(b) THAT the Council forward a letter to Premier Barrett 
requesting more specific information as to the total 
tax benefit the City will receive from the now legi- 
slation iibolishing tax concession, and tlie por.s i bi 1 i t y 
of the City receivint) : 

-A Business 'I'ax from Ci'own Cori^ot iit i ons 

-Added Provincial funds from incroasetl per Ciipitii griinL 

.... cont ' d 
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1974 Preliminary Operating Budget cont'd 

-Added Provincial contribution for Welfare, the Director 
of Finance to report back to this Committee. 

(c) THAT the Council inquire of the Federal Government the 
possibility of fi.nes for Federal offences committed within 
the City of Vancouver, being diverted to the City as a 
source of revenue. 

(d) THAT the question of increasing fees and fines for variout-^ 
services and inspection be discussed at City Council level. 

(e) THAT the Alcohol and Drug Commission and Detoxification 
Centre Society Unit, be informed that no expenditures 
will be included in the 1974 Budget for the operating 
support of the second detoxification unit. 

(f) THAT the estimated amount of $300,000.00 for Federal 
Local Initiatives Program be reduced to $100,000.00. 

(g) THAT the estimate of 300,000.00 for Grass Cutting on 
City owned property be reduced to $100,000.00. 

(h) THAT the Committee seek a meeting with local Members of 
the Legislature, in mid-January (10th to 15th) to discuss 
matters pertinent to added revenue financing for the City 
of Vancouver. 


The meeting adjourned at 2:55 p.m. 


FOR COUNCIL ACTiOM SEE PAGE(S) i'.i^.^/ „ 
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REPORT TO COUN CI L 


STANDING COMMITTEE OF COUNCIL 
ON SOCIAL SERVI CES 


December 6, 1973 


A meeting of the Standing Committee of Council on Social Ser- 
vices was held on Thursday, December 6, 1973 at approximately 
1:35 p.m. in the No. 1 Committee Room, third floor. City Hall. 

PRESENT: Alderman Rankin (Chairman) 

Aldermen Hardwick, Linnell and Marzari 

ALSO PRESENT : M. J. Denofreo, Executive Assistant 

to the Minister of Human Resources 

COMMITTEE CLERK: M. Kinsella 


The Minutes of November 8 and 15, 1973 were adopted. 
RECOMMENDATION 

1 . Day Care Services in the City of Vancouver 

At the meeting of November 8, 1973, the Supervisor of Property 
and Insurance was requested to submit to the Provincial - Civic 
Committee on Day Care a list of City-owned lands which might be 
suitable for use for day care. The Supervisor of Property and 
Insurance submitted to the Day Care Committee a list of 16 City- 
owned sites for consideration. Representatives of the Day Care 
Information Centre, Community Care Facilities Licensing and repre- 
sentatives of Kitsilano, West Point Grey, Marpole and Strathcona 
areas viewed the sites offered by the City in their areas and today 
submitted a request for specific plots for day care centres. The 
criteria used in selecting these sites were: 

(a) the local representatives agree that the location 
and characteristics of the plot are suitable? 

(b) the specific Day Care Unit would fit upon the plot 
in accordance with licencing regulations? 

(c) the specific plot is suitable as far as the Depart- 
ment of Human Resources is concerned. 

The following are the sites which were selected, listed in order of 
preference : 

Mount Pleasant Area: First Choice: D.L. 264A, Block 109, Lots 

9-12, Corner of 7th and Windsor St. 

Alternative: D.L. 264A, Block 112, Lots 

1 and 2, Corner of 7th and Keith Drive 

Marpole Area: First Choice: D.L, 319 etc.. Block D, Northern 

portion, 900 S.W, Marine Drive 

Alternatives: D.L, 318, Block E, Lot 44, 1500 Block 
West 71st Avenue 

D.L. 318, Block E, Lots 49, 50 and 51, 
8700 Block, S.W, Marine Drive 


cont ' d 
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Strathcona Area: First Choice: D.L. 196, Block 122, Lot C and 

Western Portion of Lot B, Pender to 
Keefer on Dunlevy Street 

Alternatives: D.L. 196, Block 122, Lot D, Pender 
to Keefer and Dunlevy to Jackson 

D.L. 181, Block 97, 98, Lots 1 to 5, 
1 to 10, Campbell to Raymur on Union 

Mt . Pleasant 

The Supervisor of Property and Insurance pointed out that the 
Committee's first choice in the Mt . Pleasant area, i.e. D.L. 264A, 
Block 109, Lots 9-12, corner of 7th and Windsor, has a reserve on it 
for senior citizen housing and it is anticipated that the site will 
be developed for this purpose within six months to one year. The 
alternative site choice, i.e. D.L. 264A, Block 112, Lots 1 and 2, 
corner of 7th and Keith Drive, is part of the property being held 
by the City for a new detoxification centre. Mr. Aitken suggested 
the group investigate a lot adjacent to the China Creek Park, which 
is located at the end of St. Catharines Street, and is being held 
for future expansion of the Park and is also part of the China Creek 
storm drain system. This however, would not preclude its development 
on the surface for a day care centre and it would be less in con- 
flict with its other needs . 

Mr. F. Wiles, G.V.R.D. Housing Department, stated the Provin- 
cial Government owns an 18 unit apartment building in the Mt . 
Pleasant area which has a recreation area designed for use as a 
day care centre. This centre is intended for the residents of the 
building, which is located across from the China Creek Park. Mr. 
Wiles suggested that it could be utilized as an annex to the pro- 
posed day care centre . 

Marpole 

The Supervisor of Property and Insurance advised that the Com- 
mittee's first choice in this area, i.e. D.L. 319 etc.. Block D, 
Northern portion, 900 S.W. Marine Drive, is being held for future 
park needs, but is available at present for use for day care. 

Strathcona 

The preferred site in this area forms part of Blocks C and D, 
for which plans are being developed by the Community Development 
Committee. The second alternative is a temporary school site. The 
Supervisor of Property and Insurance suggested that the Strathcona 
day care centre group consider utilizing their third choice as this 
would be the most suitable. 

Following further discussion, it was 

RECOMMENDED 

That Council make available to the Provincial Government Day 
Care Information Centre the following City-owned lots for use 
as day care centres: 

Mt. Pleasant: Lot 1, Blk . 84 amended, D.L. 264A, which is the 

closed portion of St. Catharines Street, adjacent 
to China Creek Park, subject to its being found 
suitable by Inspection Committee which is comprised 
of representatives of the Day Care Information 
Centre, C.C.F.L., and the local Day Care Committor. 
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Mar pole: D.L. 319 etc.. Block D, Northern portion, 
900 S.W. Marine Drive 

Strathcona: D.L. 181, Block 97, 98, Lots 1 to 5 , 1 to 10, 
Campbell to Raymur on Union 

The Supervisor of Property and Insurance indicated that he is 
currently preparing a report in conjunction with the Planning Depart- 
ment on City-owned sites which might be utilized for day care centres. 
This report will include details of any holds on the sites. He 
expects this report to be before the Committee very shortly. 

The Committee instructed the Clerk to arrange a meeting as 
■quickly as possible with representatives of the Park Board and 
School Board re use of Park land and School sites for day care. 

INFORMATION 

2 . Senior Citizens Homes Rates 

At its meeting of November 1, 1973, the Committee resolved 

"To refer the matter to the Director of Welfare and 
Rehabilitation for an information report back to the 
Committee as soon as possible, to include details of 
any subsidies, tax advantages, assistance with acqui- 
sition of property, finance, etc. and recommendations 
with respect to alleviating any hardship imposed on 
senior citizens by the increase in rates." 

The Director of Welfare and Rehabilitation submitted the fol- 
lowing report for the information of the Committee: 

"On November 1, 1975 1 ttie above subject, with specific 
reference to the Fair Haven United Church Home, was discussed 
and the Chairman of the Standing Comnittee of Council on Social 
Services referred the natter to the Director of Welfare and 
Bchabilitation for sxl information report back to the Coinmittee 
to include details of any subsidies, tax advantages, assistance 
vrlth acquisition of property, finances, etc, and recommendations 
with respect to alleviating any hardship imposed on senior 
citizens by the increase in rates. 

The Fair Haven United Church Home has advised the Department 
that effective December 1, 1975, their monthly rate for residents 
of their "Lodge" will be increased from 3150.00 to S152.00 - this 
facility has 69 beds. At present there are no social allowance 
recipients placed in this residence. This Home is fully occupied 
by Mincome recipients (maximum S209.02 per month), or other low 
income or marginal income senior citizens. 

Fair Haven is a non-profit facility providing two types of 
care for senior citizens. 

(i) independent self-contained living quarters. Tliere 
arc three classes with varying rates. Kcsidents 
provide ovm food. 

a) increased from 846.00 to 8G0.00 

b) increased from S47.00 to 855.00 

c) increased from 867.00 to jjBO.OO; 

(ii) eemi- independent accommodation in the "Lodge". 

Level I care - residents are mostly mobile; have 
their meals in diningroom; laundry service provided. 

increased from $150.00 to 8152.00. 


cont ' d . . . . 
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Facilities such as Fair Haven have received a building graint 
TUider the Elderly Citizens Housing Act administered by the Depart- 
Bent of the Provincial Secretary, The sponsor provides 10% of 
the capital cost. The Provincial Secretary provides 1/5 of the 
capital cost. The remaining 56 2/3% is obtained by way of a 
mortgage through C.M.H.C. amortized over ^0 years at a low 
interest rate. The facility is also eligible for remission of 
manicipal taxes. In return for these subsidies, the Home is 
obligated to accommodate social allowance recipients and persons 
on low or marginal income. At the time of receiving the building 
grant the monthly rate is established (based on prepared axinual 
"budget) by the Provincial Secretary. 

Increases in the monthly rate can only be authorized by the 
Provincial Secretary following a review of an annual revised 
budget with data supporting reasons for the requested increase. 
Ihirlng the past year these reviews have been done jointly by the 
Departnent of the Provincial Secretary and the Department of Hunan 
Resources, The recently approved increase at Fair Haven follov;ed 
the above noted review process. Attached hereto is a copy of a 
letter dated October 17, 1975, to the Fair Haven Home which is 
self-explanatory. 

Within the last three months we have been advised of similar 
Increases in other senior citizens homes, in Vancouver. It appears 
that the increases can be directly attributed to higher minimum 
wages (December 1, 1975) and increased food costs. In addition, 
these homes are experiencing increasing difficulty in recruiting 
appropriate care staff at the wages that they axe able to pay, 
even at the higher minimum wage. 

At present the Department of Human Resources authorizes our 
Department to pay a monthly rate from 8165.00 to $196.00 per month 
for coonercial or proprietary Level I homes that are licensed under 
the Conanunity Care Facilities Licensing Act. These homes have not; 
had anj subsidies and are not eligible for any tax remission. Also, 
they are not obligated to accept social allowance recipients or lov; 
L-^ome persons. 

Daily we are receiving letters from the proprietary homes 
advising that they axe increasing their monthly rate effective 
December 1, 1975, and have requested that we pay the increased rate 
or remove our clients. We have written to the Department of Hunan 
Resources requesting an early review of this serious problem. We 
find ourselves caught between two fires. On the one side there 
are insufficient non-profit homes to accommodate our clients. On 
the other side we cannot pay the higher rate demanded by the 
commercial operators. 

With regard to Fair Haven, all residents over sixty years of 
age can apply for Mincome and, if eligible, receive a maximum of 
$209.02 per month. After paying the new rate of S152.00, they 
will have S57»02 to cover clothing and personal expenses. In 
addition, if in receipt of Mincome, they are entitled to a bus pass. 
After Janu-iry 1, 197^, all British Columbia residents sixty-five 
years of age and over will be eligible for froe drur^n. In ir.y 
opinion, the Mincome recipient in Fair Haven is not suffcrinn nn 
undue hardship as the result of recent increase in monthly rates. 

Recipients of Mincome (maximum 5209*02) placed in commercial 
homes, that accept the approved maximum monthly rate of S19&»00, 
receive a monthly Comforts Allowance of S25.60 (over aje 65) -"-d 
$18.50 Cunder age 65). The Department subsidizes these people if 
they meet social allowance assets criteria. In these cases the 
Mincome recipient assigns his S209.02 to the Department, and the 
Department pays the operator the monthly rate and provides the 
client with a Comforts Allowance. 

I am attaching hereto, for your information, a listing pre- 
pared b7 our Health Care & Aging Branch of the available non-profit 
and commercial care facilities showing current approved rates, the 
nimber of persons under caxe in each and the type of care provided. 

The whole natter of care facilities below Level III (extended 
care - insured) is currently under active review by the Professional 
Advisory Committee of the Greater Vaincouver Regional Hospital 
District, The Director of Welfare & Rehabilitation is a member of 
this review coiaaittee. 


cont ' d 
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Daring the past six months, two 18 bed private hospitals have 
closed down. A third (22 heds) will shut down on January 51, 197^. 
Sttasons for closure in each instance are rising costs and inability 
to keep adequate staff. 

WitJiin the past few days, the Department has received letters 
from private hospitals advising that they aj?e increasing their rates 
effective January 1, 197^. The increases range from 10% to 30%, 

In my opinion these problems will become more acute and will 
not be resolved until it is recognized that the costs of all levels 
of care should be. provided by non-profit facilities, under 
Provincial Governiaent jurisdiction, and covered under the pro- 
visions of the Hospital Insurance Plan. This would not include 
senior citizens housing providing independent living. 

With reference to Fair Haven, I would see the independent 
living arrancements continue as is and the "Lodge" come under the 
insurance plan. 

We no longer have private hospitals providing acute or extended 
treatment care. This change came about because of rising costs; 
need for adequate standards of care eind, primarily, because of a 
recofyiition on the part of society that a citi-jion who is sick 
should receive immediate adequate care regardless of his financial 
circumstances. The same concern and relevant action should be 
applied to persons who, because of age, physical and/or mental 
1 impairment, require the care of another person in a physical 

facility which is adequate to provide a good level of care and is 
adequately staffed. 

There is no way that the present system can meet this basic 
obvious requirement. " 

NOTE: Attachments referred to are appended for information. 

The Committee discussed the report's contents in detail with the 
Director of Welfare and Rehabilitation and Miss S. McDiarmid, Director 
of Health Care and Aging, Department of Welfare and Rehabilitation. 
Both Mr. Boyd and Miss McDiarmid stressed the great need for more 
intermediate care facilities. It was noted that the Provincial 
Government has two intermediate care facilities under construction - 
one adjacent to Pearson Hospital and the other in Burnaby, with an 
estimated occupancy date of February, 1974. These will provide 
approximately 300 beds. 

It was noted that the Greater Vancouver Regional Hospital Dis- 
trict is currently reviewing the whole matter of care facilities 
other than extended care. The Director of Welfare & Rehabilitation 
is a member of this Review Committee . 

RESOLVED 

To receive the report of the Director of Welfare and Rehabilita- 
tion and the Committee communicate with the Greater Vancouver 
Regional Hospital District, stressing the need for additional 
intermediate care beds and requesting that provision of this 
! level of care be given high priority. 


3 . Family Division, Provincial Courts 

Council at its meeting of September 18, 1973 approved the 
following recommendation with respect to the Family and Juvenile 
Court: 


cont ' d . . . . 
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"Instruct the Provincial Court Administrator to delegate 
an appropriate official at the Family Court to schedule 
cases for trial on a realistic basis and to experiment 
with appointments being given for the hearing of cases 
with a report back in due course to the Standing Committee 
on Social Services on the success or otherwise of this 
experiment . " 

Judge W. Murphy, Senior Judge at the Family Court, City Prose- 
cutor, Provincial Court Administrator and a representative of the 
Family Court Committee and the Chief Probation Officer were present 
for this item. Judge Murphy and others present reviewed the present 
method of scheduling of cases at the Courts. Most of those present 
felt that the present method of scheduling of cases was entirely 
satisfactory and there was no need to change it. 

The Provincial Court Administrator and Civic officials present 
agreed that, since the receptionist position has been established, 
conditions at the Court have improved considerably and should be 
retained. The main problem previously encountered by persons coming 
to the Court was that there was no specific person they could go to 
re location of Court Rooms, Court facilities, procedures, etc. 

In answer to a question from the Committee, Judge Murphy stated 
that in her opinion, there is need for another Judge at the Court. 
Each of the three Judges at the Court are currently sitting 4^ - 5 
hours a day. 

The Committee also discussed at this time the following recom- 
mendation which was approved by Council on September 18, 1973: 

"Prosecution and administration of the Family Court by the 
City Prosecutor's office be terminated and that instead 
there be established positions of Child Welfare Counsel 
and staff to assume the present responsibilities of the 
Prosecutor at Family and Juvenile Court. These staff 
should be orientated towards the prevention concept of 
child care rather than the crime-responsibility punish- 
ment concept which presently exists." 

The City Prosecutor stated that in his opinion it would be very 
difficult to find lawyers who are interested in, and would be prepared 
to handle Family Court matters exclusively. He is, in fact, having 
difficulties finding competent people to handle criminal work. 
Judge Murphy suggested that, for the Family Court, it might be better 
to use some other term rather than "prosecutor". Your Committee sug- 
gested the Family Court Committee to give further consideration to 
this matter and that they invite the City Prosecutor to join them 
when they are discussing this item. 

RESOLVED 

To receive the oral report of the officials present at the meeting 
with respect to scheduling of cases at the Family Courts and that 
the present scheduling procedures be retained for the present time 


cont ' d 
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4 . Strathcona-Seymour Summer Enrichment Programme 

At its meeting of November 15, 1973, the Committee, when con- 
sidering the attached request submitted by the Strathcona-Seymour 
Summer Enrichment Project, passed the following recommendation: 

"That Council approve a grant of $7,500 to the Strathcona- 
Seymour Summer Enrichment Project based on the following 
split of the 1974 Budget of $45,000: 


$15,000 Federal Government 

$15,000 Provincial Government 

$ 7,500 City of Vancouver 

$ 7,500 Vancouver School Board 


Further that, if possible, part or all of the City grant be 
the use of Health Department summer students, with the selec- 
tion of personnel to be made by the programme administrators." 

Council, at its meeting of November 27, 1973, took the following 
action : 


"THAT this matter be referred back to the Committee for 
reconsideration and the City officials examine the pos- 
sibility of cost sharing under Canada Assistance Plan." - 

Alderman Marzari brought to the attention of the Committee that 
the Strathcona-Seymour Summer Enrichment Programme did not receive 
its anticipated grant from the Federal Government. 

Following further discussion, it was agreed to submit the fol- 
lowing amended recommendation to Council. 


RECOMMENDED 


That Council approve a grant of $7,500 to the Strathcona- 
Seymour Summer Enrichment Project. 

Further That if possible, part or all of the City grant be 
the use of Health Department summer students, with the selec- 
tion of personnel to be made by the programme administrators. 
However, failing the contribution of staff from the Health 
Department, that the City grant the Strathcona-Seymour Summer 
Enrichment Project $7,500 in lieu of the use of the Health 
Department summer students . 


The meeting adjourned at approximately 3:20 p.m. 


FOR COUMCIL ACTiOiS SEE PAQl{S).Mk 
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STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY DEVELOPMENT 


December 6, 1973 


A meeting of the Standing Committee of Council on Community Develop- 
ment was held on December 6, 1973, in Committee Room No. 2, Third Floor, 
City Hall at 3:30 p.m. 

PRESENT: Alderman Volrich (Chairman) 
Alderman Harcourt 
Alderman Rankin 

ABSENT : Alderman Marzari 
COMMITTEE 

CLERK: Joyce McDonald 


! Adoption of Minutes 

The Minutes of the meeting of November 15, 1973, were adopted. 


RECOMMENDATION 

1. Champlain Heights - Areas E & F 

The Committee had before it, for consideration, a report of the 
Director of Planning, dated November 28, 1973; a letter dated 
November 29, 1973, from Mr. C. Brammer, Chairman, Killarney Champlain 
Citizens for Action Committee, and a letter dated November 29, 1973, 
from Mr. Barry Downs of Downs-Archambault , Architects, addressed to 
Mr. R. Youngberg. 

It was reported that a Joint Meeting of the Community Development 
and Housing Committees was held October 17, 1973, in the Killarney 
High School in order to obtain the views of local residents concerning 
the various alternative plans for development of Areas E and F in 
Champlain Heights. 

The concern expressed by the residents at that meeting could be 
categorized as follows: 

1. Type and adequacy of facilities. 

2. Timing of development . 

3. Quality of aspects. 

4. The planning process. 

There was general agreement on the following basic objectives of 
the proposed local areas planning programme for Champlain Heights, 
which are: 

1. To develop a plaft for Areas E & F. 

2. To overcome the perceived planning deficiencies in 
the existing built-up areas of Champlain Heights. 

The Planning Department considered the planning of Areas E & F to 
have a high priority and this position was endorsed by the Chairman 
of the Local Area Council. 


cont'd 
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1. Champlain Heights - Areas E & F (cont'd.) 

It was proposed that a sketch plan be prepared for endorsement by 
Council which would be submitted to the Engineer for design of services 
and preparation of a registerable plan (with precise dimensions) . The 
time required to prepare the sketch plan was estimated to be from six 
to nine months. Upon receipt of this plan, the Engineering Department 
will require approximately 9 to 12 months to design the services and 
prepare the legal subdivision to a point where marketing of a plan can 
commence. The entire planning process, from the present until marketing 
can commence, is expected to take from 15 to 2 4 months. 

After discussion of the report of the Director of Planning dated 
November 28, 1973, it was 

RECOMMENDED : 

THAT an Advisory group of 10 members be appointed to deal 
with the development of Areas E & F, Champlain Heights, 
6 of which be selected from citizens in and near the area 
and 4 to be appointed by Council on recommendation of 
this Committee. 


Mr. Egil lyngen, representing the Killarney Champlain Citizens 
for Action Committee, and Mr. H. Hicken, Community Worker, were present 
and discussed procedural proposals with the Committee as set out in Mr. 
; Brammer's letter of November 29, 1973. 

The Committee reviewed a letter dated November 29, 19 73, (copy of 
i which is attached) from Mr. Barry Downs of Downs-Archambault , Architects, 
! in which the following programme for action was submitted: 

1. General review of original information and documentation. 

2. Review community goals and restate objectives. 

3. Development of planning policy. 

4. Liaison with Champlain Heights Advisory Committee. 

5. Documentation of implementation policies and plans. 

Budget requirements were outlined with the total estimated cost to 
be $30,290.00, said amount to cover the specific work programme outlined 
in the letter from Mr. Downs. It was 

RECOMMENDED : 

THAT the Director of Planning be authorized to utilize 
the services of Downs-Archambault at a total sum of 
$30,290.00, in exchange for a usable development plan 
for Areas E & F, Champlain Heights, said plan to be 
completed by July 31, 1974, and that this Committee 
will not consider the expenditure of any additional 
funds which may be incurred beyond the period of the 
studies and submissions of the final documentation. 

FURTHER THAT the consultants be required to report to 
the Planning Department on a regular basis, and that 
the Director of Planning, at his discretion, report 
to this Committee from time to time on the progress 
of this plan. 

Mr. Youngberg briefly reviewed the report of the Director of 
Planning dated November 28, 19 73, and the Committee considered the 
following recommendations contained therein: 


cont ' d 


09. 

68? 


Report to Council, Standing Committee on 

Community Development, December 6, 1973 3 

1. Champlain Heights - Areas E & F (cont'd.) 

(a) The Planning Department, in co-operation with local area 
residents, establish a local area planning programme 

(as outlined in this report) with the objectives of: 

(i) Preparing a sketch plan for Areas E & F, and 

(ii) Overcoming the perceived planning deficiencies 
in the existing built-up areas of Champlain 
Heights . 

(b) First priority in the planning programme be given 
to the development of a plan for Areas E & F, with 
the goal of commencing the marketing of land in 15 
to 24 months. 

(c) It be recognized that Downs-Archambault and Urban 
Programme Planners are the most suitable consultants 
for the planning of Areas E & F, but that, before 
the Committee approve these consultants, the opinions 
of the local area residents (through the proposed 
Advisory Committee) be considered. 


The recommendations were considered seriatim, and it was 
RECOMMENDED : 

THAT recommendations (a) (i) , (ii) and (b) be adopted, it 
being noted that recommendation (c) was dealt with earlier 
in the meeting. 


2 . New Liquor Outlets . 

Alderman Volrich reported orally on the matter of a review 
of the Liquor Policy which is now administered co-operatively between 
the Province and the City. He reported that in a recent meeting with 
the Liquor Board, there was a general discussion on matters relating 
to the proposed new Liquor Regulations and to the guidelines to determine 
where neighbourhood pubs would be located. 

He stated that the Liquor Board is concerned with determining, 
in the first instance, the wishes of the people in an area regarding 
any application for a new Liquor License. In this regard, he reported 
that the Board had, therefore, suggested that applications for new 
Liquor Outlets should be firstly considered by the Committee before 
being dealt with by the Liquor Board. The Board suggested that further 
discussions between Alderman Volrich and the Secretary, Mr. Woodland, 
would be advisable and such further discussions should take place in 
the very near future. 

He stated that the Liquor Board is still in the process of 
considering regulations to go with the new "Pub" License Laws. The 
Board is also considering the merits of a City wide referendum to determine 
what local areas would be amenable to the new licenses. 

Alderman Volrich suggested the following procedure in dealing 
with various types of licenses from a City point of view so that the . 
Committee would not be deluged with numerous applications unnecessarily 
and so that administration processes could follow an orderly procedure: 

i. A restaurant or restaurants with a small cocktail 
lounge attached should not be referred to the 
Committee and the development permit should be 
processed and issued in the normal way. 

ii. An extension of a previously approved Liquor 
Outlet need not be referred to our Committee. 
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iii. Where an additional license is applied for in 
regard to existing licensed premises which are 
being expanded, the matter should be referred 
to the Chairman for consideration as to whether 

the application should be referred to the Committee. 

iv. Applications for separate cocktial lounges, cabarets, 
beer parlours, etc. which involve new liquor out- 
lets, should be referred to the Committee. 

V. All applications for Neighbourhood Pubs would 
come before the Committee for later report to 
Council 

It was , 

RECOMMENDED; 

THAT the oral report of the Chairman on New 
Liquor Outlets be approved. 


3 . Fraserview Homeowners & Tenants Association 

The Committee had for consideration, the following letter from 
the Fraserview Homeowners and Tenants Association, dated November 13th, 
1973: Filed with this letter was a brief, dated June 28th, 1973. 

"Recently members of the Association, along with residents 
of Fraserview and Alderman Harry Rankin, made a tour of the 
area east of Victoria Drive and south of Marine Drive. 

At a subsequent regular meeting of the Association held 
on Tuesday, November 6th, 1973 i it was agreed by the membership 
that the Community Development Committee be asked for their 
assistance in implementing the following resolutions - 

1. The waterfront lot east of Rivertow property 
be turned into a public Park, 

2. The treed area east of Victoria Drive and south of 
Marine Drive be set aside and developed into a 
natural park, linked with the waterfront property 
mentioned in point one above, 

3. That Rivertow be asked to live up to the terms 

of the agreement as outlined in the minutes of the 
meeting on August 16, 1973 i and that the buildings 
be removed from the Victoria Drive street end, since 
this contravenes the agreement and also the terms of 
their lease. 

4. That a study be made of the feasability of looping 

the Victoria Drive bus along Marine Dr. to l^'raser Street, 
and the Fraser bus along Marine Dr. to Victoria Dr. 
This would eliminate the poorly planned loop at 
Harrison Lirive, and *ould improve the service by 
depositing passenger? on the south side of the busy 
intersection at VicLor ln .ind Marine Drive, 

'). That, n tr.'jffic lipht bv I nut, a I J ed m the; cornnr of 
Victoria and Marine Drives txj eJirriituite tfie cro;i:ilri>/ 
hazard to residents in the area, Including'; the .ienlor 
Citizens and school children, also a /■:rowin/': number 
of ship-yard workers. 
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6, That the Engineering Department be informed that 
heavy trucks are still using Victoria Drive, and 
that steps be taken to eliminate this source of 
noise as promised by the Engineering Department. 

7. The garbage and refuse be removed from the lot at 
Rarine and Victoria south east corner, (2) the 
waterfront lot east of Gladstone (3) industrial 
waste and garbage along north Kent between Victoria 
Drive and Nanaimo, 

8, That barricades be erected on north Kent where 
the sewer was installed, to eliminate the hazard to 
residents caused by this area being used as an 
obstacle course for motorcycles and dune buggies, 

9. That B.C. Hydro be asked to clean up the right 
of way in this area, as requested in our Brief. 

V\,'e are enclosing a brief that the Association submitted 

to the Environment Committee on June 28th, 1973, requesting 

assistance in developing a natural park in the area. 

As mentioned to you in a previous letter, we appreciate 
the effort of your committee in assisting to resolve 
the problems in the community and look forward to continual 
co-operation. " 


The Committee considered the resolutions of the Association 
seriatim, and took action as noted hereunder: 

RESOLVED; 

i. THAT this resolution be referred to the Standing 
Committee on Waterfront and Environment. 

ii. THAT the Chairman be requested to write to the 
Public Utilities Commission re the release of the 
12 acres in this site which has been set aside for 
cemetary purposes. 

iii. THAT the Chairman write to Rivtow advising them 
that they have not taken sufficient action to 
comply with Council's instructions of September 11, 
1973. (A copy of Council's action of September 11, 
197 3, is appended hereto.) 

iv. , V. , and vi . , 

THAT these clauses be referred to the City Engineer, 
Traffic Division, for report. 

vii. THAT this resolution be referred to the Supervisor 
of Property and Insurance to investigate and take 
whatever steps are necessary to clean up the area. 

viii THAT this resolution be referred to the City 
Engineer for investigation. 

ix. THAT no action be taken on this clause as we are 
awaiting a reply from B. C. Hydro. 

rURTHER RESOLVED: 


THAT the letter from Fraserview Homeowners and 
Tenants Association, dated November 13th, 1973, 
be received subject to the foregoing. 
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4. 


Strathcona Sites C & D 


The Committee had before it a letter from Mr. Ralph H. Long, 


Past District Governor of the Lions International, dated November 26th, 
1973, wherein it was requested that the Lions Club be permitted to 
construct and maintain a Senior Citizens Housing Complex and a Personal 
Care Home on Sites C & D Strathcona. 

! Also for consideration was a communication, dated November 27th, 

1973, from Mrs. May Gutteridge, Parish Worker, St. James Social Service, 

I Gastown Workshop, wherein it was requested that Sites C & D be set aside 

j for the building of a Recreational Centre. 

j The Committee noted that authority for disposition of this 

j property has been given to the Sites C & D Housing Society and as such 

I the Committee should not become involved in this matter. 


i. THAT the letter from the Lions International 
dated November 26th, 1973, be referred to the 
Sites C & D Housing Society and the Planning 
Department for further consideration and if 
it were not possible to involve the said 
organization in the sponsorship of the develop- 
ment they have proposed on a part of Site C & 
D, that the Director of Planning give further 
assistance to the Organization in finding an 
alternative site for their development of a 
Senior Citizens Housing Complex and Personal 
Care Home. 

ii. THAT the letter from Mrs. May Gutteridge, St. 
James' Social Service, Gastown Workshop, dated 
November 27th, 1973, be received. 


The meeting adjourned at approximately 4:30 p.m. 


It was , 


RESOLVED: 


* 


* 


* 


* 


* 


* 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON SOCIAL SERVICES 


December 6, 1973 


A meeting of the Standing Committee of Council on Social Ser- 
vices was held on Thursday, December 6, 1973 at approximately 
8:10 p.m. in the Waverley Elementary School Auditorium, 6111 Elliott 
Street . 


PRESENT: 


Alderman Rankin (Chairman) 
Aldermen Marzari and Linnell 


ALSO PRESENT: 


COMMITTEE CLERK: 


Mayor Phillips 
Alderman Pendakur 

Mrs. Daisy Webster, M.L.A. , Vancouver 
South 

Mr. J. Denofreo, Executive Assistant to 

the Minister of Human Resources 
Commissioner M. Brown, Park Board 

M. Kinsella 


INFORMATION 

1 . Youth Problems, Killarney-Orchard Park Area 

This public meeting was called to provide the Committee with an 
opportunity of discussing with residents in the area their concerns 
with respect to the youth and other problems in the Fraserview, 
Killarney and Orchard Park area. Inspector T. Herdman, Vancouver 
Police Department read to the meeting for information a report on 
various offences in a number of report zones in the City: 


Report Zone Offence Total 

" PROPERTY DAf<AGE = City Total 2,77'» 320 li»5* 

Jan 1 - Oct 31/73 318 116 

k23 105 

324 89* 

325 83 
323 82* 
209 39 


ROBBERIES = City Total 1,227 210 269 

Jan 1 - Oct 31/73 209 102 

'•29 33 

325 2k 

324 23* 

323 22* 

318 18 

320 17* 


B&E and ATTEMPTS - City Total 8,115 318 kkl 

Dec 17/72 - Nov 17/73 324 394* 

429 371 

320 301* 

325 298 

323 241* 

209 121 
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ARSON « City Total Ilk 
Jan 1 - Oct 31/73 


209 

Water Fronts 
Camb ie 

to 
to 

False Creek 
Carral I 

N/S 
W/E 

210 

Water Fronts 
Carral 1 

to 
to 

False Creek 6 Broadway 
Gore 

N/S 
W/E 

318 

Broadway 
S locan 

to 
to 

Ki ngsway 
Boundary 

N/S 

320 

E 33rd & Kingsway 
Victoria Dr. 

to 
to 

East ^9th 
Boundary 

N/S 
W/E 

323 

East 33rd 
Main St. 

to 
to 

East ^»9th 
Victoria Dr. 

N/S 
W/E 

32^» 

East ^9th 
Main St. 

to 
to 

Fraser River 
Victoria Dr. 

N/S 
W/E 

325 

East ^9th 
Granvi 1 Ie 

to 
to 

Fraser River 
Main St. 

N/S 
W/E 


Broadway 
Granvi I le 

to 
to 

33rd 

Main St. 

N/S 
W/E 


Engl i sh Bay- 
False Creek 
MacDonald 

to 
to 

Broadway 
Granvi 1 le 

N/S 
W/E 


He also reported that there has been very little variation 
during the last two years in the crime pattern in the 34 Police 
reporting zones in the City. He quoted statistics which would 
indicate that there has been only a few crimes in the area with 
racial overtones. Of 34 incidences of property damage, assaults 
and common assaults, six would appear to have racial overtones. 
He also noted that a lot of the culprits in these cases were between 
the ages of 17 - 24. 

Following are some points made by citizens at the meeting: 

- when a youth is found guilty of property damage, every 
effort should be made to ensure that he make restitution 
for this damage; 

- there is need for outreach workers in the community; 

- there is need for more parent involvement with their children; 

- the Community Centre should be opened on the weekends and 
particularly on Saturday nights; 

- consideration should be given to expanding the programmes at 
the centre and to keep the centre open later than 10:00 p.m.; 

- there is need for review of the current laws dealing with 
juveniles ; 

cont ' d . . . . 


320 
325 
318 
^29 
32^ 
323 
209 


19 
16* 
12 
10 
9 

i,* 

3* 
nil 
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Clause No. 1 (cont'd) 

- a number of parents will not allow their children to go to the 
Community Centre alone because of harrassment by groups of youth 
who congregate around and in the Centre . This brought up the 
need for more supervision of activities at the Centre; 

- a number of those present expressed dissatisfaction with the 
present permissive attitude of Society towards youth; 

a number of youth in the area are unwilling to participate in 
organized recreation programmes and this brings up the need for 
outreach workers to motivate these youth toward participation 
in these programmes; 

- it is difficult for a number of youth in the area to get work, 
because they are school drop-outs and do not have the educational 
requirements for vocational training or the majority of jobs that 
are available, therefore consideration should be given to some 
form of job training and job finding programme for these youth. 

In response to a question. Staff Inspector Herdman advised that 
there are currently 16 Policemen on the Youth Team, however the 
objective of the Police Department is to develop all staff as com- 
munity police who would be able to work with youth. There is a 
Police Community Officer in the Killarney School and it is intended 
to place an officer in another school. 

Mrs. D. Webster, M.L.A. , Vancouver South, undertook to discuss 
the need for additional recreation facilities and staff with the 
Minister of Recreation. She also stated that this problem should 
be approached on a community level, that is the citizens. City 
Council, Park Board, School Board and the Provincial Government 
all work together to solve the problems. 

Mayor Phillips assured the meeting that City Council would 
respond favourably to any request from the Park Board for additional 
staff for the Killarney Community Centre. He also stated that the 
Provincial Government is currently reviewing the laws with respect 
to juveniles . 

The Chairman, in summation, thanked the citizens for their parti- 
cipation and indicated that the Committee will shortly be meeting 
with representatives of the School Board, Park Board and Provincial 
Government to come up with concrete proposals with the hope of solving 
the Community's problems. 


The meeting adjourned at approximately 10:10 p.m. 


FOR CriiHClL ACIiCij S[E PAyZ(S).i?^2£ „ 
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OFFICIAL TRAFFIC COMMISSION 

December 13, 1973 

A meeting of the Official Traffic Commission was held in No. 1, 
Committee Room, Third Floor, City Hall, on Thursday, December 13th, 1973 
at 7:30 p.m. 


PRESENT: 


ABSENT: 


CLERK : 


Alderman Marzari (Chairman) 
Alderman Rankin 
Commissioner Ryan 

R. C. Boyes, Traffic and Transportation, 

City Engineering Department 

Superintendent D. W. McRae, Vancouver 

City Police Department 

R. McLachlan, Vancouver School Board 

Wayne Reese, Vancouver Safety Council 

E. R. Thompson, Transportation Safety, 

B. C. Hydro & Power Authority 
Trustee P. Westlake, Vancouver School Board 

Bruce Donald, City Prosecutor's Office 
Mrs. E. Robinson, Vancouver Parent - Teacher 
Council 

M. Kinsella 


RECOMMENDATION : 


1. 


School Crosswalk - 58th Avenue and 
Argyle Street 


On November 29th, 1973, Mr. Dave Gordon submitted the following 
communication with respect to the above school crosswalk: 


" On March 30th, 1973, the writer took the time to contact your Engineering 
Department, where a verbal request was made for the installation of either a 
traffic light or a school crossing control at the above subject location. The 
reason for this is that there are up to 75 children crossing at this location daily. 
Then, traffic conditions were bad at this location and these small children were 
taking their lives in their hands in using this spot to cross. Today, the situation 
is even worse. 

At that time I was talking to Mr. Bob Ross, who clearly advised me that 
Alderman Marzari was personally looking into that particular problem and that 
the situation would be rectified very shortly - within the next 60 days. Those 
were his exact words to me. At that time I made notes on everything he said to me. 
It was even mentioned that the Alderman was well informed on the problems being 
witnessed by these children. 

On May 2nd, 1973, still nothing was done, so I took the trouble to contact 
Inspector George Pinchin of the City Police to see if a surveillance team could 
be put on that location. He was well aware of the driving situation at this spot. 
I was informed by 4 neighbours that the police were having a field day in ticketing 
speeding cars. This problem has increased daily because of the Knight Rd. closure 

Some 7 months have passed since I talked with the police, and still NO SIGN of 
a crosswalk or light I ! ! Apparently some poor innocent child has to be hit by 
a speeding car before someone getts off their butt and does their job. 

Winter weather is upon us and this combined with the road curvature on Argyh; 
has turned the street into a literal nightmare for any pedestrian attemptin}; to cross. 
In many instances It has been witnessed where cars will go around you rather th.in 
let you cross the road. Don't make this like the 22nd and Nanaimo situation, when- 
a child has to be killed before a control is put in. 
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I am enclosing a petition drawn up where we request the City of Vancouver to 
either erect a flashing light, a controlled light or have a school patrol with a 
controlled light control this crossing. You will notice that 20 concerned families 
have unhesitatingly endorsed this petition. 

Last school term, we contacted the Principal at Sir James Douglas School, 
7550 Victoria Drive and requested that a school patrol be put in and all he said 
was that it was out of his jurisdiction as it was 4 blocks from the School. He 
further indicated that there was nothing he could do. 

Now it appears the only avenue left is to approach the people we elected to office, 
because on your platform you claimed to have our interests at heart. So, here 
is a wonderful opportunity to spend a few of our tax dollars for a little insurance 
on the safety of a few of your future voters. 

You must admit that sufficient time has passed, where this small job could have 
been completed, but it seems the staff in the Engineering and Electrical Departments 
either are not concerned with traffic problems of this size, or the Engineering 
Dept. staff member I was talking to was lying. This does not create a good 
level of public relations. 

Another point tliat should be brought up is that this particular crossing is used 
consistently every evci'ing by boys going up the the Eraser Boys Club on Victoria, 
small girls going to 2 Brownie groups in the area and also older girls to Guides. 
As these are evening activities, this even compounds the problems these cliildri-n 
are facing in "trying to cross the road". 

I sincerely hope that you will take immediate action on this matter and bring 
relief to many parents who stand waiting for their children so they can "try" to 
get them across this Vancouver version of Indianapolis 500 speedway. " 

Mr. Gordon appeared before the Commission to request the instal- 
lation of a pedestrian activated traffic light at this, intersection. He 
reiterated the points made in his letter with respect to the dangers of 
this crossing, particularly to young children. He pointed out that since 
the schools were encouraging the use of the school buildings for community 
activities after regular school hours, young children used this crosswalk 
during the late afternoon and evening hours when visibility is particularly 
poor. Another factor is that the street lighting at this intersection 
is not very good. 

The City Engineer stated that from an Engineering standpoint and 
based on the present criteria, the present control (marked and signed 
school crosswalk) is considered approprin to . llc^ was, however, reeomniend i iiq 
that the present signing be supplemented by an o\'(M-luvid siqn. 

The Commission speculated on the possible el lect on t rat tic in 
this area when the new Knight Street Bridge is operational. The opinion 
was expressed that this might result in a reduction of traffic volume 
on this portion of Argyle Streetr*- 

RECOMMENDED : 

a. THAT an interior illuminated overhead 

school crosswalk sign be installed at 58th 
Avenue and Argyle Street and that the sum 
of $2,250.00, the estimated cost of the sign, 
be allocated from Traffic Control Reserve. 
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b. THAT this matter be referred back to the Official 
Traffic Commission, one month after the opening 
of the Knight Street Bridge and that at this 
time the Commission have before it a further 
report from the City Engineer on traffic volumes 
and any other changes in the traffic pattern 
resulting from the opening of the Knight Street 
Bridge . 

c. THAT the report from the City Engineer, dated 
December 10th, 1973, and the report from the 
Chief Constable, dated, December 11th, 1973, 
be received. 


FO!^ COUi^CiL ACTION SEE PAGE(S) .(^..3C2., 
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STANDING COMMITTEES OF COUNCIL 
ON CIVIC & COMMUNITY DEVELOPMENT 

December 13, 1973 


A joint meeting of the Standing Committees of Council on 
Community Development and Civic Development was held on December 13th, 
1973, at 3:30 p.m. in Committee Room No. 2, Third Floor, City Hall. 

PRESENT; Alderman Volrich (Chairman) 

Alderman Rankin 
Alderman Pendakur 
Alderman Harcourt 

ABSENT ; Alderman Bowers (Police Commission) 

Alderman Hardwick (Victoria - Civic 

Business ) 

Alderman Marzari 
Alderman Massey 

COMMITTEE 

CLERK ; J. C. McDonald 

Adoption of Minutes 

The Minutes of the meeting of the Standing Committee on Community 
Development, dated November 29th, 1973, were adopted. 

RECOMMENDATION 

1 . Neighbourhood Improvement Programme 

The Committees had for consideration a joint report of the 
Department of Planning and Civic Development and the Social Planning 
Department (copy of which is attached), dated November 16th, 1973. 

Mr. T. Geach , Assistant Director, Community Planning Division, 
briefly discussed the report and referred to the recommendations contained 
therein, which are as follows: 

"It is recommended: 

(a) 

that the City of Vancouver inform the Province and C.M.H.C. 
that it wishes to initiate the Neighbourhood Improvement 
Programme under preliminary guidelines contained within this 
report. 

(b) that the City request the Province and Central Mortgage and 
Housing Corporation to immediately allocate $25,000 and 
$50,000 respectively towards the initial costs of 
neighbourhood selection and $100,000 and $200,000 respectively 
for plan preparation on receipt by the Province and C.M.H.C. 
of the City's Neighbourhood Improvement Programme areas. It 
is understood that this may be only a portion of the N.I. P. 
funds to be allocated to Vancouver for these purposes. 

(c) that the City allocate $125, OUO as our contribution to complete 
the process of Neighbourhood selection and begin plan 
preparation for Neighbourhood Improvement Programmes from the 
City's Urban Renewal Capital Funds. If the senior levels of 
Government are, at this time, unable to allocate funds 
referred to in recommendation (2) above, the City begin the 
initial stages of the programme on its own by allocating 
$125,000 from the Urban Renewal Capital Funds, and request the 
Province and C.M.H.C. as early as possible to contribute 25% 
($125,000) and 50% ($250,000) respectively towards these costs. 
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(d) that the Province and C.M.H.C. be requested to accept upto 10% 

of total Neighbourhood Improvement Programme costs for Community Social 
Programmes, as a shareable cost. 

(e) that the City authorize the Director of Planning & Civic 
Development, and the Director of Social Planning to meet with 
appropriate Provincial and Federal officials to explain the 
City's policy relating to the Neighbourhood Improvement Programme 
and ascertain the senior levels of government present 

position and intentions. " 

Mr. J. D. Janczewski, Planner, Community Planning Division, with 
the aid of sketch plans, advised of the areas in the City which should 
oe considered as being deficient in various facilities and improved 
environments, and it was noted that the areas most deficient were in 
the Cote area. 

The Director of Social Planning briefly discussed the report 
with the Committee, and it was, 

RECOMMENDED: 


(i) THAT recommendations (a) , (b) , (c) and (d) 
be approved, and recommendation (e) be 
approved after amending it to read as follows: 

THAT the City authorize the Chairman of the 
Community Development Committee, together with 
the Director of Planning and the Director of 
Social Planning to meet with appropriate 
Provincial and Federal Officials to explain 
the City's policy relating to the Neighbourhood 
Improvement Programme and ascertain the senior 
levels of Government present position and 
intentions . 

(ii) THAT we attempt to have the Gas town and Skid 
Road Areas declared special designated areas 
under the Terms of Reference of the National 
Housing Act. 

2 . Kitsilano Local Area Planning Report 

The Committee gave preliminary consideration to the attached 
draft report, dated December 3rd, 1973, on the Kitsilano Local Area. 
Planning Programme. It was noted that affected organizations and groups in 
the Kitsilano Area had received copies of the draft report. It was, 

RECOMMENDED : 


THAT the draft report of the City Planning 
Department, dated December 3rd, 197 3, be 
received for information and that a public 
meeting be arranged by the Chairman oL' the 
Community Development Committee, at which 
meeting interested individuals and groups in 
the area be invited to submit their views on 
this matter to the Community Development 
Committee . 


The meeting adjourned at approximately 4:10 p.m. 
***** 

FOR COUNCIL kam see PAQEisyJJl, 
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STANDING COMMITTEE OF COUNCIL 
ON SOCIAL SERVICES 


A meeting of the Standing Committee of Council on Social Ser- 
vices was held on Thursday, December 13, 1973 at approximately 
1:35 p.m. in the No. 1 Committee Room, Third floor. City Hall. 

PRESENT: Alderman Rankin (Chairman) 

Aldermen Linnell and Marzari 

ABSENT : Alderman Hardwick 

ALSO PRESENT : Mr. J. Denofreo, Executive Assistant 

to the Minister of Human Resources 

COMMITTEE CLERK: M. Kinsella 


RECOMMENDATION 

1 . Grant Request - Helping Hand Council 

Vancouver City Council on May 15, 1973 approved a grant of 
$201.00 per month for a period of 10 months to the Helping Hand 
Council, effective March 1, 1973 to December 31, 1973. Captain 
Ted Liberty, President and Treasurer, Helping Hand Council, appeared 
before your Committee today to request renewal of the City's grant 
to his Organization for 1974. He was also requesting that the grant 
be increased from the present $201.00 per month to $249.00 per month 
because of increased expenses. This request was broken down as 
follows : 

Rent $70.00 
Lights $18.00 
Phone $86.00 
Office Supplies $75 .00 

$249 .00 

The Directors of Social Planning and Welfare & Rehabilitation 
submitted to the Committee the following report on this grant request: 

"The Helping Hand Council is primarily a service group for 
the elderly. They have been in operation now for about 8 
months on the grant from Council. The services they pro- 
vide consist of shopping, light housekeeping and visiting. 
They currently have a staff of 14 Vancouver Opportunities 
Programme workers under the full-time volunteer office 
manager (and president of the Council) Captain Ted Liberty. 

The services the Council concentrates on are valuable 
ones. However, their present activity an<l c f f o c t< venc s s 
is doubtful. During the month of October, according to 
the records they made available, they visited no more 
than 10 individuals. 


According to Captain Liberty, it has taken a while for 
their service to become known. They seem to have made a 
fairly good effort at disseminating information about them- 
selves by distributing a handbill. However, it would appear 
that the many groups existing to assist senior citizens, the 
intent of the Province to integrate social services in Van- 
couver, including services to seniors, combined with the 
accomplishment of the group, would preclude extending their 
grant . 

The Directors of Social Planning and Welfare and Rehabilitation 
therefore recommend: 

That the Helping Hand Council not receive a civic grant." 


cont ' d 
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December 13, 1973 

Clause No. 1 (cont'd) 

This Organization offers the following services to senior 
citizens : 

- Pet-to-Vet service 

- to do shopping 

- to cook a meal for shut-ins at their home 

- to write letters, letter and parcel mailing and pickup 

- to try to do things for shut-ins that they have trouble 

doing for themselves 

- to sit with shut-ins 

- to provide a visiting program to shut in senior citizens 

in the Vancouver area to try to make the lonely less 
lonely. 

In addition, the Council assists Welfare recipients with problems 
which they might have in understanding welfare procedures. They 
also provide a job training programme for V.O.P. workers. Captain 
Liberty stated that, because a number of organizations offering like 
services have been discontinued, the call on the services offered 
by his Organization has increased greatly. The Helping Hand Council 
is distributing pamphlets to public housing projects and senior 
citizen homes in an effort to make their services more widely known. 
Captain Liberty himself lives in a senior citizen housing project 
and can vouch for the need of the type of service offered by the 
Helping Hand Council. 

Alderman Linnell expressed concern about the proliferation of 
like organizations within the City and the lack of integration or 
liaison between these organizations. She suggested that the Com- 
mittee has a responsibility to consolidate all these services to 
avoid duplication of services and to ensure the most efficient use 
of grant monies. It was suggested that, as it will be at least six 
months before integration of social services in the Downtown East- 
side is a reality, consideration might be given to recommending 
that Council extend the Helping Hand Council's grant for a further 
six month period. 

RECOMMENDED 

A. That Council approve a grant of $201.00 per month to 
the Helping Hand Council for a period of six months, 
commencing January 1, 1974, contingent upon the Organi- 
zation submitting to the Director of Social Planning 
each month a report as to the number of people helped, 
the type of help given and the general disposition of 
the programme ; 

B. That the Standing Committee on Social Services invite 
all senior citizen groups in receipt of grants from 
Vancouver City Council, L.I. P., L.E.A.P., or other 
funding sources, as well as all voluntary agencies 
working with seniors to meet with the Committee in 
the near future to discuss consolidation of services 
to seniors in the City of Vancouver . 


FOR COUNCIL ACno.V SEE PAG£(S) 
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CITY OF VANCOUVER 

REGULAR COUNCIL MEETING 

A Regular meeting of the Council of the City of Vancouver 
was held on Tuesday, January 8, 1974, in the Council Chamber at 
approximately 2:00 p.m. 

PRESENT : Mayor Phillips 

Aldermen Bowers, Gibson, Harcourt, Hardwick, 
Linnell, Marzari, Massey, Pendakur 
Rankin and Volrich 

CLERK TO THE COUNCIL; D. H. Little 

PRAYER The proceedings in the Council Chamber were opened with 

prayer offered by the Reverend Phillip Hewitt of the 
Unitarian Church of Vancouver, 

CONDOLENCES 

MOVED by Aid, Gibson, 
SECONDED by Aid, Hardwick, 

THAT the Council express its condolences to the family of the 
late Mr'T Peter Grossman, former Director of the Vancouver Public 
Library , 

- CARRIED UNANIMOUSLY 

'IN CAMERA ' MEETING 


The City Clerk advised that the 'In Camera' Committee was in 
agreement with the matters proposed for consideration at an 'In 
Camera* meeting later this day, 

ADOPTION OF MINUTES 

MOVED by Aid, Hardwick, 
SECONDED by Aid, Linnell, 

THAT the Minutes of the Regular Council meeting (with the 
exception of the 'In Camera' portion), dated December 18, 1973, be 
adopted , 

- CARRIED UNANIMOUSLY 

MOVED by Aid, Hardwick, 
SECONDED by Al^, Linnell, 

THAT the Minutes of the Special Council meeting (Public Hearing) 
dated December 18, 1973, be adopted, 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid, Linnell, 
SECONDED by Aid, Hardwick, 

THAT the Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair, 

- CARRIED UNANIMOUSLY 

DELEGATIONS AND BOARD OF ADMINISTRATION fc OTHER REPORTS 

A. Tender No, 737: Construction of 

Granville Street Pedestrian Transitway 

The Board of Administration, under date of January 7, 1974, 
submitted the following report: 

The City Engineer reports as follows: 

"Because of the unusual nature of this project, only four contractors 
were selected to tender. All are qualified and experienced in City work of 
this nature. Three of the four contractors have opted to form a joint venture 
because of the importance of the project schedule, the resources available, 
and the men and equipment required would tax the limit of any one company. 
These companies are: 

cont 'd . . . , 
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DELEGATIONS AND BOARD OF ADMINISTRATION & OTHER REPORTS (cont'd) 


Construction of Granville Street 
Pedestrian Transitway (cont'd) 

Columbia Bitulithic Ltd. 

Standard General Ltd. 

Capital City Construction Ltd. 

Thus, only two bids were received from the four contractors. 

Tenders for the construction of the Granville Street Pedestrian 
Transitway were opened on December 31st, 1973, and referred to the City 
Engineer for tabulation and report to the Board of Administration. 

The two tender bids received are tabulated as follows: - 

Contractor Amount Bid 

Mall Constructors $ 1,570,751.50 

c/o Columbia Bitulithic Ltd. 

Granville Island 
Vancouver, B.C. 


Jack Cewe Ltd. $ 1,501,173.50 

1850 Hillside Avenue 
Coquitlam, B.C. 


Both tenders are within the budgetted amount for this project. 
The remainder of the funds from the $2.9 million is required for other 
works associated with the project, e.g. sewer, water, B.C. Hydro, and 
materials supplied by the City. 

A study of both tenders shows that they are fair and reasonable 
considering the anticipated adverse weather conditions, tight schedules, 
traffic conditions, and other limiting factors. Both tenderers were required 
to prepare their bids over the Christmas and New Years Holidays. Considering 
the short time allowed for tendering procedures and the difficulty of presenting 
them with the details required, the City is fortunate that such excellent 
competitive bids were obtained. The difference between the bids is approx. 
4 1/2%. 

Both tenders have been checked and are in order. These bids are 
unit priced based on quantity estimates supplied by this Department and the 
total cost of the contract may vary according to actual quantities measured 
during construction. 

Work covered by these tenders consists of removal of existing 
pavement structures; construction of the transitway; construction of the 
pedestrian areas; planting of trees; installation of conduits and ductwork 
for electrical and telephone services; construction of foundations for street 
light standards and transit poles; installation of street light system, including 
wiring and energizing. All this work is to be done acconmo dating pedestrians 
but not vehicles. 


The high bid is being recommended for the following reasons: 

d. The consortium combines the skills of three of the major 
contractors familiar with City work and who have been 
entirely satisfactory in the past. 

II. Following discussions with the contractors, both bids can 
be considered equivalent in final cost to the City. 
Ill, Considering the extremely tight deadline, chances of completion 
on schedule are much better with the consortium. 


cont 'd . 
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DELEGATIONS AND BOARD OF ADMINISTRATION & OTHER REPORTS (cont'd ) 

Construction of Granville Street 
Pedestrian Transitway (cont'd) 

The City Engineer RECOMMENDS that: 

a) A unit price contract for the construction of Granville 
Street Pedestrian Transitway #737 be awarded to the second low bid. 
Mall Constructors, c/o Columbia Bitulithic Ltd. in the amount of 
$1,570,751.50. 

b) A contract satisfactory to the Corporation Counsel be 
entered into. 

c) The Bid Bond of unsuccessful tenderer be returned by the 
City Treasurer. II 

Your Board RECOMMENDS the above report of the City Engineer 
be approved. 


In considering this report, the Deputy City Engineer and his 
staff gave an oral explanation of the tenders. The Council also 
heard a delegation from Mr. W.L. Johnson, representing Jack Cewe 
Limited, the low bidder, who filed a brief dated January 8, 1974, 
requesting that the Council award the contract to his firm for 
reasons outlined in the brief. 

Mr. J. Smith, representing the Mall Constructors, also addressed 
the Council and filed a brief giving details of the group comprising 
the consortium and pertinent information with respect to the project. 

MOVED by Aid. Bowers, 
THAT, 

(a) a unit price contract for the construction of Granville 
Street Pedestrian Transitway #737 be awarded to the low bidder. 
Jack Cewe Limited, in the amount of $1,501,173.50; 

(b) a contract satisfactory to the Corporation Counsel be 
entered into; and, 

(c) the Bid Bond of unsuccessful tenderer be returned by the 
City Treasurer. 

- CARRIED UNANIMOUSLY 

COMMUNICATIONS OR PETITIONS 

1 . Mayor's Mid Term Report 

The Council considered the Mayor's Mid Term report and after 
due consideration, it was, 

MOVED by Aid. Harcourt, 

THAT the following recommendations of the Mayor, contained 
in his report, be approved: 

Standing Committees 

THAT the six Standing Committees continue to operate with the 
existing Chairmen and the following membership: 

Finance Committee Alderman Bowers 

Alderman Volrich 
Alderman Harcourt 
Alderman Linnell 


cont 'd . 
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COMMUNICATIONS OR PETITIONS (cont'd) 
Mayor's Mid Term Report (cont'd ) 

Social Services Committee Alderman Rankin 

Alderman Marzari 
Alderman Gibson 
Alderman Hardwick 


Civic Development Committee 

(including False Creek matters) 


Community Development Committee 


Housing Committee 


Waterfront Committee 


Alderman Hardwick 
Alderman Massey 
Alderman Bowers 
Alderman Pendakur 

Alderman Volrich 
Alderman Harcourt 
Alderman Marzari 
Alderman Rankin 

Alderman Harcourt 
Alderman Massey 
Alderman Rankin 
Alderman Volrich 

Alderman Pendakur 
Alderman Linnell 
Commissioner DuMoulin 
Alderman Gibson 
Alderman Massey 


THAT Alderman Gibson be the City's representative on the City 
Planning Commission and that Alderman Marzari continue to be the 
al ternate , 


THAT Alderman Marzari be the City's member on the Metropolitan 
Board of Health and that Alderman Marzari continue as the Chairman 
of the Official Traffic Commission with Alderman Pendakur as the 
other Council representative ^ 


THAT appointments be made to various Boards and Commissions 
as follows: 


Vancouver Athletic Commission 
Vancouver Civic Auditorium Board 
Vancouver Civil Defence Board 
Downtown Parking Corporation 
Greater Vancouver Convention and 

Visitors Bureau 
Vancouver Public Library Board 
Lower Mainland Municipal Association 
Vancouver Detoxification Centre 

Society 
Remembrance Day Committee 

Vehicles— for-Hire Board 
Grey Cup '74 Committee 


Alderman Volrich 
Alderman Bowers 
Mayor Phillips 
Alderman Massey 

Alderman Volrich 
Alderman Gibson 
Alderman Harcourt 

Alderman Harcourt 
former Alderman 

Halford D. Wilson 
Alderman Rankin 
Alderman Volrich 
Alderman Harcourt 


THAT the Social Planning Department report back to Council as 
soon as possible on the feasibility of establishing a Farmers' 
Market in the City. 


cont 'd , 
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COMMUNICATIONS OR PETITIONS (cont'd ) 

Mayor's Mid Term Report (cont'd ) 

THAT Alderman Massey be appointed as Chairman, with power to 
add, to a Committee on Vancouver '76 (U.N. Conference on Human 
Settlements) , 


- CARRIED UNANIMOUSLY 

MOVED by Aid. Hardwick, 

THAT the following two Committees be appointed for 1974, with 
the members as listed: 


Special Committee re Provincial Chairman - 

Court Building Alderman H. Rankin 

(with power to add) 
Alderman Harcourt 
Alderman Massey 
Commissioner G. Dawson 

Orpheum Theatre Committee Chairman - 

Alderman Bowers 
Alderman Gibson 
Alderman Massey 


- CARRIED UNANIMOUSLY 

2 . Appointment of Civic Chaplain 

MOVED by Aid, Pendakur, 

THAT, pursuant to recommendation of the Mayor, the Reverend 
Phillip Hewitt of the Unitarian Church of Vancouver be appointed 
Civic Chaplain for the months of January, February and March, 1974. 

- CARRIED UNANIMOUSLY 

3 . Housing: Kitsilano 

The Council was advised that the West Broadway Citizens 
Committee had requested that the communication dated December 28, 
1973, with respect to housing in Kitsilano, be withdrawn. 


4. Activated Stop Light: 
4th Avenue and Trimble 


MOVED by Aid, Marzari, 

THAT, pursuant to request received from the 4th and Trimble 
Committee, permission be granted to hear a delegation and arrange- 
ments left in the hands of the City Clerk. 

- CARRIED UNANIMOUSLY 

5. Rent Increases 


MOVED by Aid, Pendakur, 

THAT, pursuant to request received from the Vancouver Tenants 
Council, permission be granted to hear a delegation, as soon as 
possible, and arrangements left in the hands of the City Clerk. 


- CARRIED UNANIMOUSLY 


Civil Emergency Measures 
Finance Assistance Program 


MOVED by Aid. Hardwick, 

THAT the communication from the City of Windsor with respect 
to Civil Emergency Measures Financial Assistance Program, be 
received . 

- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIONS (cont'd ) 

7. Charter Amendment re Money By-laws 
and Proposed League of Voters 


MOVED by Aid . Bowers , 

THAT the communication from the Vancouver Council of Women, 
dated December 13, 1973, on the matter of Charter Amendment re 
money by-laws and proposed League of Voters, be received. 

- CARRIED UNANIMOUSLY 

8. Additional Appointments to 
Vancouver Public Library Board 

The City Clerk, under date of December 20, 1973, submitted 
the following communication: 

'Pursuant to request from the Vancouver Public Library 
Board, Council on December 18, 1973 » approved in principle 
increasing the Library Board membership from nine to a 
total of eleven members, and requested the City Clerk to 
report further. 

At the present time, the Library Board has three members 
retiring in 1973 and five members retiring in 1974. The 
Council representative is appointed annually, other members 
being appointed biennially. 

After referring to the Library Act and considering the 
present appointment position it is recommended that 
Council pass a motion to the following effect: 

"THAT the Vancouver Public Library Board 
membership be increased from nine to eleven. 

FURTHER THAT when Council considers appointments 
to Public Boards in January 1974, five appointments 
be made for the two-year term 1974 and 1975."' 

MOVED by Aid. Gibson, 

THAT the Vancouver Public Library Board membership be increased 
from nine to eleven; 

FURTHER THAT when Council considers appointments to Public 
Boards in January, 1974, five appointments be made for the two-year 
term 1974 and 1975. 

- CARRIED UNANIMOUSLY 

9. Traffic Light at Broadway and Vine 

MOVED by Aid. Marzari, 

THAT, pursuant to request received, permission be granted to 
hear a delegation from the West Broadway Citizens Committee on 
the matter of a traffic light at Broadway and Vine, and arrangements 
be left in the hands of the City Clerk. 

- CARRIED UNANIMOUSLY 

BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

B. BOARD OF ADMINISTRATION 

General Report (January 4, 1974) 

(1) Works and Utility (January 4) 

The Council considered this report which contains two clauses 
identified as follows: 

CI. 1: Closure of lane West of Macdonald Street 

South from 8th Avenue 

CI. 2: Tender for Supply and Delivery of Case Iron 

Waterworks fittings. Hydrants and Valves 


cont 'd . 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

BOARD OF ADMINISTRATION 

General Report, January 4 (cont'd ) 

Works &L Utility Matters (cont'd) 

MOVED by Aid. Pendakur, 

THAT the recommendations of the Board of Administration, 
contained in these two clauses be approved. 

- CARRIED UNANIMOUSLY 

(3) Harbours and Parks Matters (Jan. 4) 

Capilano Canyon Park: Transfer to the 
Greater Vancouver Regional District 

MOVED by Aid. 

THAT the recommendation of the Board of Administration, con- 
tained in this clause be approved, and, 

FURTHER THAT conveyance of this 166.23 acre parcel be for 
perpetual park use to the extent it is legally possible. 

- CARRIED UNANIMOUSLY 

(4) Building and Planning Matters (Jan. 4) 

The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Proposal by the X-Kalay Foundation Society 

to build a Housing Complex 
CI. 2: Centennial Museum and Planetarium Workshop 
CI. 3: Strathcona Rehabilitation Project: 

Evaluation 

MOVED by Aid. Hardwick, 

THAT the recommendations of the Board of Administration con- 
tained in these clauses be approved. 

- CARRIED UNANIMOUSLY 

(7) Finance Matters (Jan. 4) 

The Council considered this report which contains eight 
clauses identified as follows: 

Vancouver Public Library: 
Central Office Staffing Requirement 
Annual Financial Authorities 
Authority to Invest Funds 
Regional District Tax Levy 

Health Department: Central Office Staffing 
Tender - Lumber 
Replacement of Furniture: 
Office of Director of Planning 
Tender Awards 


CI . 

1: 

CI . 

2: 

CI. 

3: 

CI. 

4: 

CI. 

5: 

CI. 

6: 

CI . 

7: 

CI . 

8: 


MOVED by Aid. Pendakur, 

THAT the recommendations of the Board of Administration 
contained in clauses 1 to 6 inclusive of the report, be approved 
and the information contained in Clause 8 be received. 


- CARRIED UNANIMOUSLY 

Clause 7: Replacement of Furniture: 
Office of Director of Planning 


MOVED by Aid. Massey, 

THAT this clause be referred to the next meeting of Council 
and in the meantime Alderman Massey discuss the matter with the 
Director of Planning and the Purchasing Agent. 

- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

BOARD OF ADMINISTRATION 

General Report, January 4 (cont'd) 

(8) Personnel Matters (Jan. 4) 

Child Care Facilities Survey 

MOVED by Aid, Marzari, 

THAT this matter be referred back to the Board of Administration 
for a joint investigation of suitable premises with the Vancouver 
Municipal and Regional Employees Union and that during the next 
month the Social Services Committee pursue the matter further. 


AMENDED 

3Ei: 'ekG.'LQ.P... 


- CARRIED UNANIMOUSLY 


(9) Property Matters (Jan. 4) 


The Council considered this report which contains two clauses 
identified as follows: 


CI. 1: Authority to demolish 1502 Rupert Street 
CI. 2: Sale of Portion of City-owned Lot - N/E 
corner of Highway 401 and First Avenue 

Clause 1: Authority to Demolish 1502 Rupert Street 

MOVED by Aid. Hardwick, 

THAT the recommendation of the Board of Administration contained 
in this clause be approved. 

- CARRIED UNANIMOUSLY 

Clause 2: Sale of Portion of City-owned Lot 

MOVED by Aid. Hardwick, 

THAT direct sale of a portion of Lot B to the owner of Lot 2 
described in this clause be approved, and. therefore, the recommend- 
ations of the Supervisor of Property and Insurance contained in 
this clause be approved. 

- CARRIED UNANIMOUSLY 

C. DEPARTME?JT REPORT, January 4, 1974 

(4) Building and Planning Matters (Jan. 4) 

The Council considered this Department report which contains 
three clauses identified as follows: 


CI. 1: Addition to Building, 2072 Kitchener Street 
CI. 2: Strata Title Application, New Construction 

2222 Cambridge Street 
CI. 3: Revision Change Series #3 to National 

Building Code 


Clause 1: Addition to Building 


MOVED by Aid. Hardwick, 

THAT, pursuant to request received, permission be granted 
to hear a delegation on this matter, and arrangements be made 
by the City Clerk . 

- CARRIED UNANIMOUSLY 


Clause 2: Strata Title Application, 2222 Cambridge Street 

MOVED by Aid. Harcourt, 

THAT the application of Dawson Developments Ltd., under the 
Strata Titles Act re new apartment development at 2222 Cambridge 
Street, be approved, subject to application of relevant City 
by-laws . 


- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION. DEPARTMENT OTHER REPORTS (cont'd) 

DEPARTMENT REPORT (January 4) 
continued : 


Building and Planning matters (cont'd) 

Clause 3: Revision Change Series #3 to 
National Building Code 


MOVED by Aid. Harcourt, 

THAT the recommendations of the City Building Inspector 
contained in this clause be approved. 

- CARRIED UNANIMOUSLY 

D. Joint Report of Standing Committees 
on Civic Development and Waterfront 
and Environment, December 6, 1973 

MOVED by Aid. Pendakur, 

THAT the information submitted by the joint Committees on 
the matter of Project 200 as contained in this report, be received. 

- CARRIED UNANIMOUSLY 

E. Report of Standing Committee on 
Civic Development, December 6, 1973 

The Council considered this report which contains clauses 
identified as follows: 

CI. 1: Downtown Plan Proposed Parking Policy 

CI. 2: Langara Lands 

CI. 3: Historic Area Advisory Board 

MOVED by Aid. Hardwick, 

THAT the information submitted by the Committee in these 
clauses of the report, be received. 

- CARRIED UNANIMOUSLY 

F. Joint Report of Standing Committees 
on Civic and Community Development 
dated December 11, 1973 


West End Plan 

MOVED by Aid. Hardwick, 

THAT the information of the Committee contained in this 
report, be received. 

- CARRIED UNANIMOUSLY 


At this point in the proceedings Alderman Marzari and Alderman 
Rankin left the meeting to attend to other Civic business. 


G. Report of Standing Committee on 

Social Services (December 13, 1973 ) 

The Council considered this report of the Committee which 
contains three clauses identified as follows: 

CI. 1: Grant Request: Rape Relief Action Group 
CI. 2: Management of the Dangerous Patient 
in Vancouver 

CI. 3: Lower Mainland Welfare Rights Association 

MOVED by Aid. Rankin, 

THAT the information of the Committee contained in Clauses 
1 and 2 of this report, be received. 

- CARRIED UNANIMOUSLY 


cont 'd . 
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BOARD OF ADMINISTRATION, DEPARTMENT fc OTHER REPORTS (cont'd) 

Report of Standing Committee on 

Social Services dated Dec. 13, (cont'd) 

Clause 3; Lower Mainland Welfare Rights Association 


MOVED by Aid. Rankin, 

THAT this clause of the report be tabled for consideration 
at the next meeting of Council. 

- CARRIED UNANIMOUSLY 

H. Report of Standing Committee on 
Civic Development, December 17, 1973 

Future of Langara Lands 

MOVED by Aid, Hardwick, 

THAT the information submitted by the Committee in this 
report be received, after changing the words "30 acres" in the 
middle of paragraph 2, to read "A portion". 

- CARRIED UNANIMOUSLY 

I. Report of Standing Committee on 
Civic Development, December 18, 1973 

Vancouver Heritage Advisory Board 

MOVED by Aid. Hardwick, 

THAT the information submitted by the Committee in this 
report be received. 

- CARRIED UNANIMOUSLY 

(During consideration of the foregoing it was suggested 
that the Civic Development Committee examine the matter 
of demolition permits as they affect the interests of 
the Vancouver Heritage Advisory Board) 

J. Report of Standing Committee on 

Social Services, December 18, 1973 

Future Use of the Continental Hotel 
(Bridge 'Y') 


MOVED by Aid. Linnell, 

THAT the information of the Committee contained in this 
report be received. 

- CARRIED UNANIMOUSLY 

K . Illegal Suites; Hardship Cases 

The Special Committee respecting Illegal Suites, Hardship 
Cases, submitted the following report under date of January 4, 
1974: 

"Thm Committee of Officials has considered tbe following requests under 
the policy established by Council concerning Illegal Suites - Hardship 
Cases, and reports as follows: 


(a) The following applications recommeixled for approval by the 
Sub-Committee be approved: 


Mrs. M. McQuillan (tenant), 511 Bast 48th Avenue 
Mrs, Bileen Harris (tenant), 995 Bast 64th Avenue 
Gurcharam S, Thind (owner), 1225 Bast 60th Avenue 
Beverley McQuay (tenant), 1011 Bast 45th Avenue 
Mrs, Anna Parkas ( owner), 5229 Sonmerville Street 


cont 'd 
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BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd ) 

Illegal Suites: 
Hardship Cases (cont 'd) 

(b) tha following applications be approved for one )rear fr<Ma the date 
of this Resolution: 


Maureen Avery (tenant), 1733 Waterloo Street 

Clinton Clarence Gardiner (tenant), 2621 Columbia Street 

Tony Cho (tenant), 4438 John Street 

Constantinos Lambrinoudls (owner) , 3974 West 17th Avenue 


(c) the following applications be approved for six aonths from the 
date of this Resolution: 


Ming Ngai Chan (tenant), 1354 Bast 18th Avenue 

Ooaenico and Angelina Fata (owners), 2083 Bast 37th Avenue 

Avtar Slhota (owner), 7049 Argyle Street 

Jin and Maria Mesotopitis (owners), 3675 Highbury Street 

Peter Martin (owner), 2948 Carolina Street 

Barrie Smith (tenant), 2445 West 8th Avenue 

Blaine Zahorak (tenant), 3185 Graveley Street 


(d) the following applications be not approved: 


Bdwina Chojnacki (owner) , 5164 Fairmont Street 
Gurdev Singh Atwal (tenant), 173 S. W. Marine Drive 
Mr. P. L. Burkhart (tenant), 3906 West 13th Avenue 


(e) in respect to the above mentioned, the City Building Inspector be 

instructed to withhold enforcement action and to carry out the policy 
as adopted by Council on December 17, 1963, and as amended by Council 
on November 10, 1964*" 

MOVED by Aid, Hardwick, 

THAT the foregoing report of the Special Committee, containing 
clauses (a) to (e) , dated January 4, 1974, be approved, 

- CARRIED UNANIMOUSLY 

3 

L, Report of Standing Committee on 

Civic Development, January 3, 1974 

Exclusive Bus Lanes for Downtown Vancouver 

MOVED by Aid, Hardwick, 

THAT the recommendations of the Committee contained in this 
report be approved , 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Hardwick, 

THAT the Committee of the Whole rise and report, 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Pendakur, 

THAT the report of the Committee of the Whole be adopted. 


- CARRIED UNANIMOUSLY 
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BY-LAWS 

BY-LAW TO AMEND BY-LAW No. 2193 
BEING THE FIRE BY-LAW 


MOVED by Aid. Harcourt, 
SECONDED by Aid. Hardwick, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was, 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Hardwick, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

MOTIONS 

1. Closing and Stopping up: 

(lane North of Tanner Street, 
West of Boundary Road) 


MOVED by Aid. Rankin, 
SECONDED by Aid. Gibson, 
THAT WHEREAS, 

1. The City of Vancouver is the owner of all the 
streets and lanes lying within the limits of the City of 
Vancouver ; 

2. The North 20 feet of Lots 3, 4 and 5, Block 107, 
District Lots 36 and 51, Plan 1570 has been established for 
highway under filing 45075; 

3. These portions of lane lie within the limits of 
Bruce School Site; 

4. All the individual parcels of the School Site 
are to be consolidated to form one parcel; 


THEREFORE BE IT RESOLVED that the North 20 feet of Lots 3, 4 
and 5, Block 107, District Lots 36 and 51, Plan 1570, be closed, 
stopped up and conveyed to the School Board. 

- CARRIED UNANIMOUSLY , 

2. Closing and Stopping up: 

(N/E corner of S.E. Marine Drive 
and Windsor Street) 


MOVED by Aid. Rankin, 
SECONDED by Aid. Gibson, 
THAT WHEREAS: 

1. The City of Vancouver is the owner of all the streets 
and lanes lying within the limits of the City of Vancouver; 

2. The North 10 feet of the South 27 feet of Lot 1, 
abutting Lot "B" of Lot 1, Blocks 5 to 8 in Subdivision "A", 
District Lot 327, Plan 7705, situated at the North East corner 
of S.E. Marine Drive and Windsor Street, is surplus to the 
City's highway requirements; 


cont 'd . 


Regular Council, January 8, 1974 . , , 

MOTIONS (cont'd) 
Closing and Stopping up: (cont 'd) 


13 


3. The owner of the said abutting Lot "B" purchased the 
10 feet of surplus road in 1962. At that time the City was 
unable to complete the conveyance and consolidation of the 

10 foot strip; 

4. The owner of said abutting Lot "B" has asked for a 
conveyance of this portion of road to complete the conveyance 
it is necessary to include the remainder of the south 27 
feet in the subdivision plan; 


THEREFORE BE IT RESOLVED THAT the north 10 feet of the south 
27 feet of Lot 1, abutting Lot "B" of Lot 1, Blocks 5 to 8, 
Subdivision "A", District Lot 327, Plan 7705, be closed, 
stopped up, conveyed and subdivided with the said Lot "B" 
and the balance of said Lot 1 to be dedicated for road; 


AND BE IT FURTHER RESOLVED THAT the Mayor and City Clerk sign 
the subdivision plan as the owner of the portion of said 
Lot 1 to be dedicated. 

- CARRIED UNANIMOUSLY 

3, Closing and Stopping up: 

(lane south of Cornwall Avenue betw. 
Maple Street and Cypress Street) 


MOVED by Aid, Rankin, 
SECONDED by Aid, Gibson, 
THAT WHEREAS: 


1. The City of Vancouver is the owner of all the streets 
and lanes lying within the limits of the City of Vancouver; 

2. All of the lots in Block 196, District Lot 526, are 
owned by the City of Vancouver; 

3. The lane in Block 196 was dedicated by the deposit 

of Plan 1123 and is surplus to the City's highway requirements; 


THEREFORE 'BE IT RESOLVED that all the lane in Block 196, District 
Lot 526, Plan 1123, the same as shown outlined red on a plan 
prepared by Adam Burhoe, B.CL.S., dated July 31, 1973, and 
marginally numbered LF 6624, a print of which is hereunto annexed; 
be closed, stopped up and title taken thereto; 

BE IT FURTHER RESOLVED that the closed lane be subdivided with 
the abutting lands to form one parcel. 


- CARRIED UNANIMOUSLY 
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MOTIONS (cont'd ) 

4. Champ] ain Heights Site #20 
Parking Spaces 


At the Council meeting on December 18, 1973, notice was 
called on a motion submitted by Alderman Bowers and Alderman 
Harcourt, and with the permission of Council this day, the 
motion is changed to read as follows: 

MOVED by Aid. Bowers, 
SECONDED by Aid. Harcourt, 

THAT Council rescind its motion requiring the development 
on "Champlain Site #20" to provide two parking spaces per unit; 
instead Council will require at this time 1.5 parking spaces 
per unit, but reserve the right to order, at a later time, an 
increase to two spaces per unit, if experience proves this 
necessary ; 

FURTHER THAT this action be based on obtaining the assurance 
of the United Co-operative Housing Society that it will provide 
the extra parking spaces. 

(amend ed) 

MOVED by Aid. Pendakur, in amendment, 

THAT the following words be added to the motion of Aldermen 
Bowers and Harcourt: 

"FURTHER THAT the Director of Planning, when considering 
the development permit application and plans, be 
instructed to take into consideration the overflow 
excess parking to be accommodated on the site." 

- CARRIED ^ 

(Aldermen Bowers, Gibson and Harcourt voted 
against the amendment of Alderman Pendakur) 

The motion, as amended, and reading as follows, was put and 
CARRIED UNANIMOUSLY: 

"THAT Council rescind its motion requiring the development 
on "Champlain Site #20" to provide two parking spaces per 
unit; instead Council will require at this time 1.5 parking 
spaces per unit, but reserve the right to order, at a 
later time, an increase to two spaces per unit, if 
experience proves this necessary; 

FURTHER THAT this action be based on obtaining the assurance 
of the United Co-operative Housing Society that it will 
provide the extra parking spaces; and, 

FURTHER THAT the Director of Planning, when considering 
the development permit application and plans, be 
instructed to take into consideration the overflow 
excess parking to be accommodated on the site". 

5 . 1974 Council Meeting Dates 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Rankin, 

THAT the regular Council meetings for the year 1974 be held 
on Tuesday on the following dates, commencing at 2 p.m., and, 
after a declared recess, to continue at 7:30 p.m. for the com- 
pletion of Council business, if and when necessary: 


MONTH DAY (Tuesday) 

January § 

15 
22 

(skip 29) 


cent 'd , 
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MONTH 


DAY (Tuesday) 


February 


March 


April 


May 


June 


July 


August 


September 


October 


November 


December 


19 
26 

5 
12 
19 


2 
9 

23 
30 

7 
14 

28 

4 
11 

25 


23 
30 


13 
27 


10 
17 
24 

1 
8 

22 
29 

5 
12 

26 

3 
10 
17 


(skip 12) 


(skip 26) 


(skip 16) 


(skip 21) 

(skip 18) 

(skip 2) 
(skip 16) 

(skip 6) 
(skip 20) 

(skip 3) 


(skip 15) 


(skip 19) 


(skip 24) 
(skip 31) 

- CARRIED UNANIMOUSLY 
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MOTIONS (cont'd ) 

6 , Mayor's Limousine 

MOVED by Aid. Bowers, 
SECONDED by Aid. Massey, 
THAT WHEREAS, 

(a) on December 8, 1973, the Mayor's limousine was sold, 
resulting in a net transfer to General Revenues of $4,855; 

(b) on December 11, 1973, Council considered the possibility 
of acquiring the Orpheum Theatre as a second hall for live per- 
formances in Vancouver, and instructed a Special Committee 
(consisting of Aldermen Bowers, Gibson and Massey) to report 
back in February, 1974 on 'what financial support might be 
available to the City'; 

(c) the Special Committee has been meeting with groups of 
interested citizens who are willing to help organize a fund- 
raising drive. Such a campaign requires the production of some 
publicity materials and requires some secretarial assistance, etc.; 

(d) the Special Committee does not consider it proper to 
expend for such purposes any of the public donations received 
until Council has decided to exercise the Option to purchase 
the Theatre; 

THEREFORE BE IT RESOLVED THAT the amount of $4,855, being 
the net proceeds of the sale of the Mayor's limousine, be made 
available immediately for providing publicity and secretarial 
assistance to the Orpheum fund-raising campaign, and 

FURTHER THAT authority for the disbursement of funds out 
of this account be vested in the Director of Finance, in 
consultation with the Special Committee. 

(notice) 

(Notice was called and recognized by the Chair) 

NOTICE OF MOTION 

The following Notices of Motion were submitted and 
recognized by the Chair: 

1 . Daylight Saving Time 

MOVED by Aid. Volrich, 
THAT WHEREAS, 

(a) the Provincial Government had intended to bring in 
Daylight Saving Time throughout the Province on January 6, 1974; 

(b) the Provincial Government has now deferred giving effect 
to Daylight Saving Time until February 3, 1974; 

(c) there is no evidence whatever that the early changeover 
will be for the benefit of the people of British Columbia and 
there is most certainly no evidence that the early changeover 
will be of any advantage in the saving of energy consumption; 

(d) an early changeover will be a great inconvenience to 
many citizens of the City of Vancouver in terms of school - 
starting conditions for children, unfavourable working hours, 
confusion of transportation schedules, disruption of family life 
and in many other respects; 

THEREFORE BE IT RESOLVED THAT the City of Vancouver do request 
the Provincial Government to rescind completely its decision to 
implement Daylight Saving Time at any earlier date than the last 
Sunday of April . 

(notice) 
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NOTICE OF MOTION (cont'd ) 

2 . Motor Vehicle Testing Station 

MOVED by Aid. Volrich, 
THAT WHEREAS, 

(a) the Provincial Government had taken over the operation 
and responsibility for the Motor Vehicle Testing Station at 
1730 West Georgia Street from the City of Vancouver several 
years ago; 

(b) the Provincial Government at that time assured the 
City of Vancouver that its takeover of this function would result 
in improved services to the citizens of Vancouver, 

(c) the Provincial Government completely failed to carry 
out its assurances in this regard; 

(d) the Citizens of Vancouver continue to experience a great 
deal of delay, inconveniences and frustration in attending at 
the testing station at 1730 West Georgia Street; 

(e) many citizens find their vehicles being rejected on the 
basis of minor adjustments which sometimes have little relevance 
to the matter of safety, requiring them to have the required 
adjustment made and then to experience again the delay and 
inconvenience of lining up again and having their vehicles 
retested ; 

(f) the one vehicle testing station at 1730 West Georgia 
Street is completely inadequate to service the needs of the 
people of Vancouver; 

THEREFORE BE IT RESOLVED THAT: 

(1) The Provincial Government be requested to implement 

as soon as possible an improvement in the Motor Vehicle Inspection 
Services to the people of Vancouver; 

(2) The Provincial Government be requested to provide such 
facilities in various locations in the City apart from the one 
station presently located at 1730 West Georgia Street. 

(Notice) 

ENQUIRIES AND OTHER MATTERS 

Alderman Linnell - raised the matter of the deadlines for 

Assessment Appeals assessment appeals in view of the late- 

ness in receiving assessment notices. 
The Alderman suggested that if the date 
of the appeals cannot be extended, then 
suitable advertising should be carried 
out to notify citizens of the deadline. 

The Mayor undertook to look into this 
matter , 


The Council recessed at approximately at 4:00 p.m., to 
reconvene 'In Camera' in the Mayor's Office. 

Council Meeting of January 2, 1974 

Although this meeting was formally called, there being no 
members present at 2:00 p.m., the meeting went by default, as 
was anticipated in accordance with Council resolution dated 
December 4, 1973, 


sjc sjc sjc sjc 


The foregoing are Minutes of the Regular Council meeting of 
January 8, 1974, adopted, after amendment, on January 15, 
1974. 
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WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 


RE COMMEN DAT I ON S 


1. Closure of Lane West of Macdonald Street, South from 8th Avenue 
Adjacent to the East Half of Lot 7, Block 3, Block 32, D.L. 192 

The City Engineer reports as follows: 

"The 12 foot lane and corner cutoff midway between Macdonald 
Street and Bayswater Street are surplus to the City's highway requirements. 
The abutting owners have made application to acquire respective portions 
of the surplus lanes. 

I RECOMMEND that the lane dedicated by plan 4-637 outlined red 
and the established 5 feet by 5 feet cutoff outlined green on plan margin- 
ally numbered LF 6819 be closed, stopped up and conveyed to the abutting 
owners . 

I further RECOMMEND that the said closed lanes be subdivided 
with the adjacent lands. 

I further RECOMMEND that the portion of lane outlined red be 
valued at $.5,000 including registration and survey cost, and the portion 
coloured green at $50 in accordance with the recommendation of the Supervisor 
of Property and Insurance." 

Your Board RECOMMENDS that the foregoing be approved. 


2. Tender No. 57-73-19 - Supply and Delivery of Cast 
Iron Waterworks Fittings, Hydrants and Valves 

Tenders for the subject supplies were opened by your Board on November 
19, 1973 and referred to the City Engineer and Purchasing Agent for 
report. The working tabulation is on file in the Purchasing Agents 
Office. 

The officials concerned report as follows: 

"The tender call was for 120 items and requested prices for one and 
two-year periods. 

Two firms submitted bids. 

Western Alloys & Metals Ltd. submitted a bid on 3 items only for a 
one-year period with the second year subject to confirmation after 
expiry of the one-year period. However, this bid was for altern- 
atives to the items specified, and these do not meet the City's spec- 
ifications . 

Terminal C±ty Iron Works Lt(l. submitted :\ firm bid on ail i. loins , Lo 
specifications, for a. 6-inonth pcriotl only, provided that tin: year's 
requirements are plivced on order by January 15, 1074. The ( endoriKi 
prices will be applicable to those listed on the tender during the 
six-month period. All items offered by Terminal City Iron Works Ltd. 
will be manufactured in Vancouver. 

RECOMMENDATION 

The City Engineer and Purchasing Agent recommend acceptance of the 
bid, as outlined above, from Terminal City Iron Works Ltd., at a 
total estimated cost of $242,183.97, plus 5% Provincial S,S. Tax." 

Your Board recommends that the recommendation of the City Engineer 
and Purchasing Agent be approved, subject to a contract satisfactory 
to the Corporation Counsel. 

m COUNCIL mm m 
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HARBOURS AND PARKS MATTERS 

RE COMMEN DAT I ON 

1. Capilano Canyon Park - Transfer to the 
Greater Vancouver Regional District 

The Corporation Counsel reports as follows :- 

"On January 29, 1973, the Board of Parks and Public 
Recreation passed the following motion: 

'Whereas the Vancouver Park Board has care and 
custody of 221.18 acres of park known as Capilano 
Canyon Park in the District of North Vancouver, and 

Whereas Capilano Canyon Park has been proposed as 
a Regional Park in the 1966 Lower Mainland Regional 
Planning Board report, 

BE IT THEREFORE RESOLVED: That the Board agree in 
principle to turn over the 166.23 acres of Capilano 
Canyon Park owned by the City of Vancouver to the 
Greater Vancouver Regional District for use as a 
regional park, providing the District of North 
Vancouver agrees to transfer to the Greater 
Vancouver Regional District the remaining 54.9 5 
acres of Capilano Canyon Park leased by the 
Vancouver Park Board since May 1, 1954 for 20 years 
for $1 per year excepting a 2.6 acre portion thereof 
to be retained by the District of North Vancouver 
and dedicated for park purposes.' 

The City Council considered the Park Board resolution on 
March 6, 1973 and passed the following resolution :- 

'THAT this matter be referred back to the Park Board 
to obtain satisfactory assurance that the property 
will remain as at present standard, or will be 
developed to a better standard and that sufficient 
funding will be forthcoming from the Regional District 
to this end . ' 

The question of the standard of care of the park was taken 
up with the Regional District by the Superintendent of 
Parks and the response was as follows :- 

'That the question of assuming responsibility for 
the operation and maintenance of Capilano Canyon 
Park in 197 4 be referred to the Park Committee 
for consideration and report. 

That the question of assuming responsibility for 
the operation and maintenance of Capilano Canyon 
Park in 1974 be referred to the Director of Parks 
for a report in connection with the implications 
and estimated costs. 

This report is to be prepared in time for con- 
sideration with 1974 budget estimates.' 

"The Superintendent of Parks has received a further 
letter (dated December 6, 1973) containing the desired 
assurances as follows :- 

'The District of North Vancouver lands are currently 
being transferred to the GVRD. The land owned by 
the City of Vancouver will be transferred to the 
GVRD subject to GVRD agreeing to maintain the park 
at the present or higher standards. 


Cont ' d 
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Clause 1 cont'd 


Since the GVRD Parks Department lack the necessary 
equipment and personnel, the GVRD Water and Sewer 
Department senior staff have agreed that their 
Department will be able to maintain the grounds 
and washrooms at the Parks Department's expense. 
The City of Vancouver have spent $6,000 or more 
on annual maintenance in 1971, and due to the 
increase in Park visitors and the addition of the 
public washrooms, it is anticipated that the GVRD ' s 
share of annual cost of maintenance will be $12,000. 
This cost is reflected in the 1974 budget. ' 

In view of the fact that the District of North Vancouver 
is in the process of turning over to the Regional District 
the 54.95 acres which the City has had under lease since 
May 1, 1954, it would be appropriate for the City to 
surrender the balance of the term of its lease which will 
in any event run out on May 1, 1974. Also since the 
Regional District has met and gone beyond the City Council's 
requirements with regard to the standard of care of the 
park, it is RECOMMENDED that authority be given to convey 
the 166.23 acre parcel of Capilano Canyon Park owned by the 
City to the Greater Vancouver Regional District." 

Your Board RECOMMENDS the foregoing report of the Corporation 
Counsel be approved. 


FOR COOisCiL hHiQU SEE I 


T 
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Board of Administration, January 4.; 1974 .... 

BUILDING AND PLANNING MATTERS 

RECOMMENDATION 

1. Proposal by the X-Kalay Foundation Society 
to build a Housing Complex 

The Director of Planning reports as follows: 

BACKGROUND 

1. On May 25, 1971, application was made by the X-Kalay 
Foundation Society to amend the zoning of the subject 
property from RT-2 to CD-I for the purpose of constructing 

a residential and community facilities complex "Mini- Village" 
on approximately 4 acres of city-owned land situated on the 
south-west corner of S.E. Marine Drive and Cromwell Street. 
(See Appendix I) . 

2. At a Public Hearing held on November 22, 1971, to consider the 
rezoning application, the following resolution was passed by City 
Council : 

"THAT the foregoing application be approved and that in accordance 
with the recomnendations of the Technical Planning Board and the 
Town Planning Commission the uses be restricted to an institution of 
philanthropic character and customary ancillary uses including 
off-street parking, subject to prior compliance by the applicants 
to the following conditions: 

(a) Acquisition of the subject lands from the City. 

(b) The detailed scheme of development to be first approved by the 
Technical Planning Board after advice from the Design Panel. 

(c) The floor space ratio not to exceed 0.50. 

(d) The buildings generally not to exceed a height of 2 storeys. 

(e) The resubdivision of Lot 2 to be first approved by the Approving 
Officer to establish a site of approximately 400' in width. 

FURTHER THAT if this particular development by the X-Kalay Foundation 
Society does not proceed, the property will revert to its present 
RT-2 Two Family Dwelling District Zoning. 

FURTHER THAT the City-owned land be subject to resale to the City at 
the selling price if this property is not developed within eighteen 
(18) months' time." 

3. A Development Permit Application was filed December 7, 1971, by X-Kalay 
for an "Institution of a Philanthropic character". 

4. The unconventional nature of the dwelling accommodation proposed lead to 
several problems in the Development Permit Application. Some problems 
remained unresolved, and on November 27, 1972, X-Kalay withdrew its 
development proposal. 


(BUILDING - 1) 
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Clause No.l continued 


PRESENT STATUS 

1. On November lb, 1973, X-Kalay requested the Planning Department to 
re-open the file so that it could proceed with the original 
proposal . 

During a telephone conversation, Mr. Berner, Executive Director of 
X-Kalay, indicated that the plans for the original housing and 
community facilities complex had been modified in order to overcome 
the former difficulties with the Development Permit application. 

2. It has been two years since City Council approved the application to 
rezone the subject property (November 22, 1971). Since the X-Kalay 
development did not proceed, the rezoning by-law was never enacted 
and the zoning remains RT-2. The approval for the rezoning cannot 
now be enacted because there is not a quorum of the present Council 
which heard the application at the Public Hearing Approval of the 
rezoning would require a fresh Public Hearing. 

3. Several religious organizations (including the B.C. Musi im Association , 
Hare Krishna, and many others) have expressed interest in locating 

on, or in the vicinity of, the proposed X-Kalay site. 

4. A Local Area Planning Programme has been established to prepare a plan 
for the remaining undeveloped area in Champlain Heights (Areas E & F). 
The use of S.E. Marine Drive, or portions thereof, for development by 
religious and philanthropic organizations should be considered in the 
context of the Local Area Planning Programme. 

RECOMMENDATIONS 

It is recommended that: 

No action be taken regarding X-Kalay' s request until such time 
as the Champlain Heights Planning Advisory Committee has had the 
opportunity to discuss and make recommendations regarding the 
location and method of disposal of sites for development by 
religious and pnilanthropic organizations. 

Your Board RECOMMENDS that the recommendation of the Director 
of Planning be adopted. 


2. Centennial Museum & Planetarium Workshop 


The Director of Permits & Licenses reports as follows: 

•■Following completion of the Centennial Museum and the subsequent 
development of work procedures by the Museum's staff, it was found that 
the Workshop facility on the lower floor would require reorganization and 
additional mechanical and electrical work. 

The general working area proved to be inadequate in size, conse- 
quently the carpentry and painting operations were moved into a large 
storage area. In addition, the following work was ordered by the 
Workmen's Compensation Board and the City Fire Warden: 

(a) The exhaust system from the fumigation room to be improved; 

(b) A sawdust collecting system is required for the carpentry 
shop; 

(c) A sprinkler system must be installed in the whole Workshop 
Area. 


Cont'd . . . 
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Clause No.<^ continued 


The cost to make the necessary improvements was estimated at 
approximately $50,000.00, and this amount was provided in the 1971 
Supplementary Capital Budget. 

f4eetings have been held with the Museum staff and with the original 
Consulting Engineers and a proposal has now been developed which has the 
approval of the Director of the Museum & Planetarium, the Workmen's 
Compensation Board and the City Fire Vferden. A breakdown of the proposed 
work together with the related rough estimates is as follows: 

(a) paint Room - to be constructed in the present Workshop 
storage area. Estimate includes for related electrical 

and mechanical work - $14,000.00 

(b) Fumigation Room - work involves modifications to the 
existing door, installation of a new exhaust system, 

and explosion proof lighting fixtures - 7,800.00 

(c) Carpentry Shop - work includes installation of a 
new separation wall, sawdust collector, additional 

supply and exhaust ventilation - 17,^00.00 

(d) Silk Screen Room - the existing Paint Storage Room 
will be modified for silk screen work. Work includes 
installation of explosion proof fixtures and increased 
supply and exhaust ventilation - 1,000.00 

(e) Sprinkler System - approved sprinkler system to be 
installed in the complete Workshop Area - 3*300.00 

(f) Allowance for consulting fees, testing charges, etc. 5,000.00 

Sub Total $48,5UO.OO 

* 

(g) Contingency 1, 500.0 

TOTAL $50,000.00 


It is now necessary to complete the necessary working drawings and 
specifications in order to call for tenders, therefore: 

Your Board RECOMMENDS that Counci 1 : 

(a) authorize the Assistant Director, Construction & Maintenance 
Division to retain Consultants to complete working drawings 
for the modifications of the Museum Workshop Area and to call 
for tenders and report back to Council. 

(b) The necessary funds for Consultant Fees in the amount of 
approximately $5,000.00 to be provided from the Capital Funds 
Account 403/7901. 


3. Strathcona Rehabilitation Project: Evaluation 
The Director of Planning reports as follows: 

"The Strathcona Agreement provides for a monitoring and evalua- 
tion of the Strathcona Rehabilitation Project and this is par- 
ticularly important in view of the fact that the Strathcona 
Project was, to some extent, experimental, and that Neighbourhood 
Improvement Programs and Residential Rehab.i litation Assistance 
Programs will be carried out on legislation modelled to some 
extent on the Strathcona experiment. 
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Clause No. 3 continued 

The Strathcona Rehabilitation Committee has initiated a data 
gathering procedure and most of the work under this program is 
now completed. The position of the employee who had been carrying 
out this work was abolished at the last meeting of Council. 

Originally it had been thought that a Canada-wide evaluation pro- 
cess would take place of all rehabilitation projects, with most of 
the initiative being taken by CMHC, but with a particular local 
input. This Canada-wide program has not been started and it 
appears that it may be some time before any work is initiated by 
CMHC as part of this nation-wide program. 

Accordingly, to evaluate the project as a basis for future pro- 
jects, the Strathcona Rehabilitation Committee has solicited an 
evaluation study and recommends that this work be carried out 
under the direction of Mr. Larry Bell of the United Community 
Services of the Greater Vancouver Area. A two-part study is 
envisaged, with the first part being carried out in the period 
January -April, 1974, and with the second part being carried out 
in mid-1975. 

The cost of the proposal would not exceed $16,500 for Stage 1, 
and the preliminary estimate for Stage 2 is $15,000. At its meet- 
ing on December 19th, 1973, the Strathcona Rehabilitation Committee 
passed the following resolution: 

"THAT the proposal and budget set out by Mr. Larry Bell 
of UCS in a report entitled "Evaluative Study Design", 
dated December 19, 1973, be approved and the necessary 
arrangements be made to start as soon as possible, for 
a total cost not to exceed $16,500 in Stage 1, and the 
estimate of $15,000 for Stage 2 to be reviewed at the 
conclusion of Stage 1." 

The representatives on the Strathcona Rehabilitation Committee of 
CMHC and the Provincial Government have authority to approve 
expenditures of this sort without further reference. In the case 
of the City, however. Council approval will be necessary. 

The cost of the survey is a legitimate charge on the Project 
against the administration budget and provision has been made for 
this work in estimating expenditures. The City's share of the 
cost of the first part is. $4,125. 

Accordingly, it is RECOMMENDED that the City approve the 
carrying out of an evaluation study of the Strathcona Project 
and authorize expenditure of the City's share of this work in 
an amount not to exceed $4,125, the source of funds to be the 
Urban Renewal Capital Funds allocated to the Strathcona 
Rehabilitation Project, it being understood that a further 
recommendation on Stage 2 will be forthcoming during 1974." 


Your Board RECOMMENDS approval of the recommendation of the 
Director of Planning. 


FOR council ACTION SEE ?A:i£iSl..jL 
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FINANCE MATTERS 


A-7 


RE COMME NDAT I ON 

1 . Vancouver Public Library 

Central Office Staffing Requirement 

Your Board has received the following from the Director of the 
Vancouver Public Library: 

"At its regular meeting on November 14, 1973 the 
Library Board approved the establishment of one 
Library Clerk 11 position and the abolishing of one 
part time position — subject to authorization of 
necessary funds by City Council." 

The Business Manager and Head of Personnel are assisted by three 
full time employees and one employee working 14 hours per week. 
There has been a constant increase in the volume of work in these 
offices brought about by several factors including additional 
branch libraries and resultant increases in staff; conversion of 
regular positions to part time hours and a resultant increase in 
recruitment processing and pay roll functions; increased staff 
turnover due to modern work styles; increased training requirements; 
additional patron services such as photo copy machines, coin 
operated typewriters, etc. and a strengthening of accounting pro- 
cedures to meet audit requirements and proper accounting controls . 

The present staff is unable to cope with this increase — to meet 

this problem it is proposed to abolish the 14 hours per week 

position and replace this with one full time Library Clerk 11 position. 

The annual cost estimate at 1973 rates is as follows: 

Annual 

Cost Estimate - 1973 rates 

Library Clerk 11 -PG9 ($470-552) $5,640. 
Fringe Benefits 12^5% 705 . 

$6,345. 


Less: Tel. Opr. Typist 11 

14 hrs -52 weeks at $3.09 $2,250, 
Fringe Benefits 10% 225, 


$2,475 


Estimated Net Increase in Cost $3,870, 


Summary 


Present Proposed Effective 

Classification Classification Date 


Abolish Tel.Oper.Typ.il When Vacated 

14 hrs . a week Pay Grade 9 

($3.09-$3.63) 

Establish Lib. Clerk 11 When Filled 

1 new position Pay Grade 9 

($470. -$552. ) 

The proposed change has been discussed with the President of the 
Vancouver Public Library Staff Association, Local 391 CUPE. He 
concurs herein. 


Your Board recommends authorization of the necessary funds and 
approval of expenditures prior to adoption of the 1974 Budget. 


Board of Administration, January 4, 1974 .... (FINANCE - 2) 
2 . Annual Financial Authorities 


The Director of Finance has requested certain authorities 
that Council is empowered to delegate under the City Charter. They 
are administrative in nature and in no way infringe on Council's 
policy making powers. Council has delegated these authorities regularly 
in the past. 

Your Board RECOMMENDS: 

a) That the Director of Finance be authorized for the 
period January 1 to December 31, 1974, in accordance 
with Sections 215 and 216 of the Vancouver Charter 
to draw warrants for payment and to report same in 
writing to the City Clerk for the information of 
Council within fifteen days after the end of each 
month in which the warrant is drawn. 

b) That the Director of Finance be authorized to 
temporarily use, during the period January 1st to 
July 15th, 1974, such capital funds as are available, 
for other expenditures of the City pending collection 

of taxes, as provided by Section 259(b) of the Vancouver 
Charter. 


3 . Authority to Invest Funds 

The Director of Finance has requested the normal authority 
to invest funds as they become available during the year 1974. 

Your Board RECOMMENDS that the Director of Finance, in 
consultation with the Board of Administration, be authorized, for the 
year 1974, to invest the funds of the following accounts as same become 
available, and to vary the investments from time to time as may be 
expedient, in accordance with Sec. 201, 259, 260 of the Charter. In 
the case of major investments there will also be consultation with 
the Chairman of the Standing Committee on Finance and Administration. 

For Sinking Fund Account; for Debt Charges Equalization Account; 
Cemetery Perpetual Care Funds; Captain Vancouver's Grave Maintenance 
Trust Fund; Pension D. Funds; Taylor Manor Trust Funds 

Securities of or guaranteed by the Government of Canada; 

Securities of or guaranteed by a Province of Canada; 

Securities of the City of Vancouver; 

Securities of the Greater Vancouver Water District; 

Securities of the Greater Vancouver Sewerage and Drainage District; 

Securities of the Greater Vancouver Regional District; 

Securities of the Municipal Finance Authority; 

Securities of or guaranteed by any chartered bank in Canada. 

For General and Capital Accounts 

Securities of or guaranteed by the Government of Canada; 
Securities of or guaranteed by a Province of Canada 
Securities of or guaranteed by any chartered bank in Canada 
Securities of the GVRD, GVWD, GVSDD, MFA, or City of Vancouver 
which mature within one year from the date of acquisition. 

4 . Regional District Tax Levy 

The Director of Finance reports as follows: 

"The Council of the District of Burnaby has passed a resolution 
requesting that the Greater Vancouver Regional District pass a by-law thct 
would require member municipalities to levy the Regional District tax rate 
on hospital assessments, and the Burnaby Council is requesting the support 
of the other members of the GVRD for this resolution. 


cont ' d . . . . 
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Clause No. 4 (cont'd) 

At present, the GVRD apportions its budget between the municipal- 
ities in the GVRD on the basis of hospital assessments, except for the costs 
of Regional Planning which are distributed on the basis of population. The 
hospital assessments are the same as school assessments, including machinery, but 
excluding B.C. Hydro. The municipalities in turn levy the GVRD tax requisitions 
on the basis of their general purposes assessment. In the case of Vancouver 
it is included in the general purposes tax levy. Effectively, the distribution 
of the budget by the GVRD is by one yardstick and the taxing at the municipal 
level is by a different one. The last sitting of the Legislature amended 
the Municipal Act such that municipalities must include in their rating 
by-laws provision for a Regional District levy and the Regional District 
may by by-law provide that the rates be levied on hospital assessments or 
partly on hospital assessments and partly on general purpose assessments. 
Burnaby is seeking to have the GVRD pass the by-law that the rates be levied 
on hospital assessments. Their position is logically correct, and this would 
cause the Regional District levy to appear as a separate item on the tax bill. 

With respect to Vancouver, it would take some considerable research 
to determine the exact effect of changing from the present basis to a direct 
levy on the basis of hospital assessments, but we do not consider the effect 
would be significant. The one item that would appear to change somewhat is 
with respect to the distribution of costs for Regional Planning. At the 
moment Vancouver pays 41.5%, on the basis of population. This would rise 
to 44.6% or an increase of approximately $18,000 at 1973 cost levels. An 
analysis of the distribution of property taxes in 1973 showed that the single 
family residence pays 43.2% of general purposes taxes and 39.9% of hospital 
purposes taxes, this supporting the idea of distributing the Regional District 
tax levy on the basis of Hospital District assessments. 

On the basis of both equity and logic I would recommend that Council 

A) support Burnaby' s position with respect to requesting the GVRD to 
allocate the Regional District tax requisition on the basis of 
hospital assessments, and 

B) that the member municipalities levy the GVRD rate as a separate item 
on the municipal tax bill on the basis of hospital assessments, and 

c) that Vancouver do so even if some of the other members of the GVRD 
do not." 

Your Board supports the recommendation of the Director of Finance 
and recommends Council approval. 

5 . Health Department - Central Office Staffing 

Your Board received a request from the Medical Health Officer for 
establishment of one additional position in the Central Office of 
the Health Department. The duties of the incumbent will be: 

(i) to provide secretarial service to the 

Director of Environmental Health Services 

(ii) to assist the Secretaries to the Medical 

Health Officer and the Administrative Officer 

The Director of Personnel Services has reviewed the duties and 
responsibilities of the position, and reports: 

"One New Position - Clerk Stenographer II 

This position will be responsible for providing stenographic 
and clerical services for the Director of Environmental Health. 
Duties will include taking and transcribing dictation on a 
variety of subject matters, including meeting minutes, cutting 
stencils, providing information to callers and referring 
visitors and calls, searching out and incorporating material 
into reports, composing routine correspondence and maintaining 
records and files. 


cont ' d 
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Clause No. 5 (cont'd) 

These duties are described in Class Specification No. 009, 
Clerk Stenographer II, Pay Grade 10 ($489-574) and I 
recommend that it be so classified." 


The estimated cost of the position in 1974 (11 months) is $6,050 
including fringe benefits. Provision of a desk, chair and electric 
typewriter will cost approximately $800.00. 

Your Board recommends that the position of Clerk Steno II PG 10 
($489-574) be established when approved and authority be granted for 
expenditure of necessary funds prior to adoption of the 1974 Budget. 

NOTE This report has been discussed with the Business Manager, 
M.R.E.U. He concurs herein. 

6 . Tender No. 52-73-6 - Lumber 

Tenders for the above were opened by your Board on November 5, 1973, and 
referred to the City Engineer and Purchasing Agent for report. The officials 
concerned report as follows: 

"The copy of the working tabulation is on file in the Purchasing Agent's 
Office. 

A total of six firms submitted bids. Of these, one firm siibmitted bids on 
3 items only of the 20 aeked and these were not to specifications. Another 
firm found it necessary to withdraw its bid. 

Northcoast Forest Products Ltd. sxibmitted prices on 16 of the 20 items 
required, and were low on 4 of the items tendered. However, we are not 
recommending acceptance of these 4 items, although it would have meant a 
dollar saving of $2,205.82, for the following reasons: 

(a) On the last contract delivery completion wms promised by June 1, 1973, 
but, in fact, was not completed until October 1, 1973. This necessi- 
tated "buying-in" at greater prices and also a shortage of material 
when it was urgently required. 

(b) The quality of lumber was often not to grade specified, necessitating 
hiring an independent lumber inspection company to come in and reinspect 
certain deliveries. The rejected materials had to be replaced and this 
created further delivery delays. 

(c) The City Stores crew had to hand sort each load to reject the faulty 
pieces. This resulted in unnecessary expenditure on the part of the 
City. 

(d) Delivery slips were illegible and invoices and adjustments were taking 
a minimum of two weeks to arrive. 

Orown Zellerbacb Ltd. submitted the low bid on one item for a total saving 
of $30.22. It is our opinion that the email saving does not warrant an 
sdditionol contract." 

I tECOMMBND ATI ON S 


"he City Engineer and Purchaaing agent recommend acceptnncr of the followincj 
bids: 

I - Sen WePtem Wholesale Lumber Ltd . . ]2 Items tor a total of $1 ;;(!, 71 <). 60, 
plus 5% Provincial S.S. Tax. 

I • Doman Industries Ltd ., 7 items for a total of $90,908.30, plus 5% Prov- 
incial S.S. Tax. " 


\ouT Board RECCMMENDS that the recommendation of the City Engineer and Purchasing 
Agent be approved, subject to a contract satisfactory to the Corporation Counsel. 


Board of Administration, January 4, 1974 .... (FINANCE - 5) 


7 . Replacement of Furniture - 

Office of Director of Planning 

The Director of Planning reports as follows: 

"In 1970, when the Planning Department moved from the old City Hall Building 
to the East Wing, all of the departmental furniture was replaced, with the 
exception of the furniture in the Director's office which was moved to the 
new location. 

In 1971 consideration was given to replacing this furniture, as the finish 
was badly worn. The Director at that time elected, however, to have the 
furniture refinished. 

In the ensuing two years the new finish has deteriorated rapidly and has 
proven to be quite unsuitable for the heavy use given to it by a busy execu- 
tive and his staff. The Purchasing Agent concurs with my opinion that it 
should be replaced. 

The cost of replacing this furniture with a more durable, functional type 
would be as follows: 


Desk, Runoff and Credenza $1,640. 

Boardroom Table 318. 

" Chairs (10 at $161) 1,610. 

Executive Chair 276. 

Miscellaneous (Desk Trays, etc) 56 . 

3,900. 

5% Provincial Tax 195. 


$4,095. 


Authority to purchase this furniture in advance of budget approval is re- 
quested." 

Your Board recommends that the request of the Director of Planning be approved. 


INFORMATION 

8 . Tender Awards 


The Purchasing Agent reports as follows: 


"In accordance with Council policy, contracts for the following supplies 
were awarded by the Board of Administration/Purchasing Agent: 

Tires and Tubes 

Polyethylene Water Pipe for 24-month period 

Supervisory Control for the C of V Police Dept. Radio System 
3-Wheel Motorcycle and Refuse Vehicles 
Q.E. Theatre Stage Draperies 

Supply & Delivery of Waterworks Brass & Screwed Brass Fittings 
Copies of the details of these tender awards are circulated." 


Your Board submits the foregoing report for Council's INFORMATION . 


FOR CO0?^CiL ACTiOM SEE PAGE(S)..l'!^ 
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PERSONNEL MATTERS 


RE COMMENDAT I ON 

1 . Child Care Facilities Survey 

The Director of Personnel Services reports as follows: 

"On August 14th, 1973, City Council passed a motion requiring: - 

'That there be a proper canvas of City Hall employees 
to ascertain the need for an employee child day-care 
centre and the Vancouver General Hospital be requested 
to conduct a similar survey in respect of their 
employees . ' 

On the request of the Board of Administration, this department 
implemented the 'Child Care Facilities Survey'. Approximately 
600 employees working within the City Hall complex received a 
copy of the questionnaire. 

Results of the Child Care Facilities Survey 

SUMMARY 

A. Forty-six individuals responded (an 8 percent response rate) 
and expressed an interest in the use or further planning and 
development of a good child care centre operated at a reasonable 
cos t . 

B. Of the 46 respondents, 19 had children who would most likely 
use facilities developed near City Hall. 

C. These 19 respondents represented 22 children; the majority of 
which were less than two years old. 

D. Were facilities developed they would be used between Monday 
and Friday. The operation of a centre between 6:30 a.m. and 
6:00 p.m. on these days would be acceptable. 

E. Since most of the respondents live in Vancouver and use their 
own automobiles to get to work, transportation of children to 
facilities near City Hall would not be a problem. 

F. Most City employees are aware that government subsidies are avail- 
able according to one's financial needs but many do niyt feel 

that this would affect their decision to use a chTld-care facility. 

As the result of an inquiry in August, the Personnel Manager of the 
Vancouver General Hospital advised that a preliminary feasibility 
study for the establishment of a child-care centre had been conducted. 
Another inquiry was made this month and information was obtained 
that sharing of facilities may be possible. However, indications 
are that no further action will be taken by VGH in the near future. 
VGH is being advised of the results of our Child-Care Facilities 
Survey . " 

Your Board has discussed the contents of the foregoing report with 
the Business Manager of the V.M.R.E.U. who has indicated that the 
Union wishes to pursue the matter further. A report to Council dated 
July 31, which is attached, indicates difficulty in locating a suit- 
able site for a day-care centre, however if Council wishes to pursue 
the matter further, your Board RECOMMENDS that the matter be referred 
back to the Board of Administration for a joint investigation of 
suitable premises with the V.M.R.E.U. 


FOR COUriCiL kGiOU SEE PA5E(S) .'i 


Bbard of Administration, January 4, 1974 (PROPERTIES - 1) 


RSCOMMENDATIONS 


PROPERTY MATTERS 


Authority to Demolish 1502 Rupert Street, Lots 1 & 2, Block 3, 
D.L. Sec. 29, T.H.S.L. 

The Supervisor of Property and Insurance reports as follows :- 

"The subject property, legally described as Lots 1 & 2, Block 
3, D.L. Sec. 29, T.H.S.L., was acquired July 1st, 1972, as per 
Resolution of City Council, July 18th, 1972, for the proposed 
Rupert Park Extension, confirmed by City Council, May 9th, 1972. 

Reference is made to the report of the Director of Planning & 
Civic Development regarding Rupert Park Extension, contained 
in Board of Administration report dated April 26th, 1972, 
whereby all remaining land between Rupert Street and the present 
Rupert Park Site be included in Table II of the 1971-75 Park 
Purchase Programme for protective purchasing. 

The property in question was purchased to prevent a private 
sale and possible re-subdivision of the 106.5 ft. frontage 
into three lots, and the erection of new homes in the future 
park area. 

The former owner, as agreed at the time of acquisition, remained 
in the dwelling with a floor area of only 480 sq. ft. The plumb- 
ing consists of a sink and water closet, with no bath or shower. 
The septic tank and drainage field appear in poor condition. 
There is considerable wetness occurring in the partial basement. 
Minimum heat is provided from a kitchen oil range. 

The dwelling and facilities are considered poor asid excessive 
expenditures to the roof, plaster, plumbing, septic tank and 
drainage is not considered to be warranted for the short oc- 
cupancy prior to park development. 

The Superintendent of Parks & Public Recreation concurs with 
the proposed demolition and it is, therefore, 

RECC»1MENDED that the Supervisor of Property & Insurance be 
authorized to call for tenders and to award the contract for 
demolition of the dwelling known as 1502 Rupert Street." 

Your Board 

RECOIMENDS that the foregoing recommendation of the Supervisor of 
Property and Insurance be approved. 


CCNSIDERATION & RECOMMENDATION 


2. 


Sale of Portion of City-owned Lot B, Block 113, Sections 28 & 29, 
- N.E. Corner Highway 4 01 & 1st Avenue 


The Supervisor of Property and Insurance reports as follows: 


"A request has been received from Inland Industries Ltd. , the ovmer of 
Lot 2, Block 113, Sections 28 & 29, situated between Graveley Street and 
1st Avenue, West of Boundary Road, to purchase the adjacent City-owned 
Lot B, Block 113, Sections 28 & 29, for expansion purposes. 


Cont'd 
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Clause 2 cont'd 


Lot B was formerly the southern portion of Lot 1, Block 113, which was 
resubdivided into Lots A & B to create a site of a suitable size for the 
Insurance Corporation of British ColTiinbia. Lot A has now been conveyed to 
the Insurance Corporation of B. C. in accordance with Council's resolution 
of October 2nd, 1973. Remaining Lot B consists of I.36 acres and is in an 
M-2 Heavy Industrial zoning district. An easement will be required by the 
City along the southerly 22^ feet of the Easterly boundary of the site. 

In addition to Lot 2, the Company also owns two lots on the West side of 
Boundary Road, known as Lots l5 & I6, Block 2, S. part of S.E. i Section 27. 
The balance of this block, bounded by Boundary Road, Kootenay, William 
sind Charles Streets, is entirely owned by the City. 

It is generally the policy of the City to advertise auid call for tenders on 
surplus City-owned property so as to allow as many interested persons as 
possible axi opportunity to submit an offer. In addition to the list this 
Office has of persons who wish to be notified when this particular site 
goes on the market, it is anticipated that, because of the present scarcity 
of industrially-zoned lands, a very great interest would be shown if tenders 
were called for its sale. 

This matter has been discussed with the Director of Planning who has 
advised that he would be willing to recommend the direct sale of that portion 
of Lot B immediately abutting the property owned by the Company, (see 
attached sketch), with tenders being called for the balance of the lot in 
the usvial manner on condition that development would commence and be completed 
within a specified time. It has also been suggested that if the City would 
consider a direct sale to the Company of a portion of Lot B, negotiations 
might include some sort of partial exchange for the Company's lots on 
Boiuidary Road. 

CONSIDERATION: 

The direct sale of a portion of Lot B to the owner of Lot 2 described above, 
is placed before Council for its Consideration. 

If Cornell is in favour of the direct sale, then it is 

RECOMMENDED: 

That:- 

(a) The Supeirvisor of Property and Insurance be authorized to 
negotiate the sale of that portion of Lot B, Block 113, 
Sections 28 & 29, immediately adjacent to Lot 2, Block 113, 
Sections 28 & 29, on the following conditions :- 

(i) consolidation of the Portion of Lot B with Lot 2 

(ii) development to commence and be completed within a 
reasonable, specified time 

(iii) an easement in favour of the City over the 

southerly 221+ feet of the •asterly bo\mdary of 
Lot B 

Such negotiations to take into consideration a possible partial 
exchange of the portion of Lot B for Lots 15 & I6, Block 2, 
South pt. of S.E. f-. Section 27. The results of such negotiations 
to be reported back to Council. 

(b) The balance of Lot B to be advertised for sale for immediate 
development, and tenders called for, in the usual manner." 


Your Board 

Submits for Council consideration the matter of direct sale 
of Lot B, Block 113, Sections 28 & 29, to Inland Industries 


Cont ' d 
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Clause 2 cont'd 


Ltd., the owner of Lot 2, Block 113, Sections 28 & 29, and if Council 
approves this sale, RECOIMENDS approval of the above recommendations 
of the Supervisor of Property & Insurance. 


FOR CO'JflClL AaiO?l SEE PAGE(S) - 
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BUILDING AND PLANNING MATTERS 

RECOMMENDATION 

1. Addition to Building 
2072 Kitchener Street 

The Director of Permits & Licenses reports as follows: 

"A letter has been received from James da Silva requesting permission 
to appear before Council as a delegation on behalf of a Mr. A. Ferreira 
with respect to the retention of an addition made to the above building. 

Our Inspection services reported in February of 1972 that additions to 
both the main and second floors, and interior alterations were being 
made to convert the building into a duplex. As a result of this in- 
spection the owner made an application to the Board of Variance who, 
on July 27, 1972 refused the appeal. Following this refusal the owner 
submitted plans showing the deletion of the additions and made an 
application for a Development Permit to convert the building to a duplex. 
This application was approved by the Technical Planning Board on December 
12, 1972. 

Re-inspection of the building in March of 1973 found that it had been 
converted to a duplex and all additions removed with the exception of a 
roofed-over sundeck on the second floor. The owner made a fvirbher ap- 
plication to the Technical Planning Board for the retention of this 
roofed-over smdeck, but as this was part of a conversion the Technical 
Planning Board refused the application. This decision was again appealed 
to the Board of Variance who on June I3, 1973 » upheld the decision of the 
Technical Planning Board. In effect this means all additions to this 
building now stand refused. 

Re- inspection was made and the owner was notified on June 22, 1973 » and 
October 4» 1973 » to remove the illegal addition from the second floor 
and to comply with the conditions of the Development Permit. 

Since this matter has been ruled on by the Technical Planning Board and 
the Board of Variance, there does not appear to be any course of action 
left except enforcement of the ruling of these two Boards. 

It is RECOMMENDED that the Director of Permits and Licenses be 
instructed to enforce the Zoning By-Law with respect to the roofed- 
over sundeck built without approval." 

DELEGATION REQUEST - MR. JAMES DA SILVA 
CONSIDERATION 

2. Strata Title Application - New Construction - 
2222 Cambridge Street 

The Director of Planning and the Director of Finance report as follows: 

"In accordance with the City's current regulations governing 
the approval of Strata Title applications for new buildings, 
an application has been received from Dawson Developments Ltd. 
for approval of a Strata Plan for a new 3- storey wood-frame 
apartment building containing 44 dwelling units at 2222 Cambridge 
Street, being Lot"D", Block 14, D.L.1S4 - 44 Dwelling Units - 
Dawson Developments Ltd. 

The applicants have submitted a prospectus which provides the following infor- 
mation under the appropriate sections of the regulations: 

N.B. : See Appendix 'A' for site plan. 

Section 1(2) - Financing 

(a) True interest on any financing. 

(b) Any bonusing of financing. 



Cont'd. 
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Clause No. 2 continued 

The prospectus states as follows:- 
, Financing 

First Mortgages may be arranged through the Bank of Montreal at current 
interest rates amortized over 25 years with a five-year term or pur- 
chasers may arrange their own financing. 

Second Mortgages of up to $5,000 are available to those who qualify 
from the Government of British Columbia. 

There is no bonusing of financing. 

(c) Details of a management contract and monthly servicing 
Management Contract : 

A management contract for one year between D.D.L. Management Ltd. 
(a wholly owned subsidiary of DAON Development Corporation) and 
the Strata Corporation will be entered into. 

Under the Strata Titles Act a management contract may be terminated 
on 90 days' notice, at the option of the owners. 

Management fee will be $6.00 per unit per month. 

D.D.L. Management Ltd. will be responsible to the Strata Corporation 
for the operations and maintenance of the Common Area of the Strata 
Corporation. 

Estimated Monthly Servicing Costs: 

One Bedroom - approximately $36.00 per month 
Two Bedroom - approximately $50.00 per month 

Included in the above are salaries for Resident Caretaker, Fuel, 
Electricity for Common Areas, Insurance, Management Fee, 
Allowance for Repairs and Maintenance to the Common Areas. 

There is no reserve for replacement or major repairs in the 
budget; however, each owner shall pay $50.00 when purchasing 
his unit which will be credited to the Strata Corporation 
Reserve Fund. This Reserve Fund will be placed in an interest- 
bearing bank account, to be used at the discretion of the Strata 
Corporation owners. 

(d) Taxes and all other costs 

Estimated Annual Taxes: 

One Bedroom - approximately $400.00 gross 
Two Bedroom - approximately $500.00 gross 

The Provincial Government provides the Home Owners Grant of $200.00 
per year for owners who reside in the Strata unit as their primary 
residence. The amount of the applicable Home Owners Grant would be 
deducted from the estimated gross taxes for those who qualify. 

(e) Shared facilities and common areas 
Shared Facilities: 

The laundry room and locker room are provided for the use of the 
Strata Corporation owners. One locker will be assigned to each 
owner. 

Parking: 

One underground parking space will be assigned to each owner. 


Cont'd 
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Clause No. 2 continued 
Balconies and Patios: 

Balconies and patios are part of the common area and not part of 
the individual Strata Lots. Each Strata Lot owner will have the 
exclusive use of the adjacent balcony or patio. 

Section 1(3) - Quality of Construction 

The City Building Inspector advises that he has received a letter from the 
office of L.O. Lund & Associates in which they state that the quality of 
construction and finishes of this project compares favourably with the quality 
control requirements of Central Mortgage & Housing Corporation as contained 
in the Canadian Code for Residential Construction. ' " 

The Director of Planning and the Director of Finance submit 
the foregoing report for the CONSIDERATION of Council. 


RECOMMENDATION 

3 . Revision Change Series #3 to National Building Code 

The City Buildiqg Inspector reports as follows: 

Change Series #3, recently received from the Associate Committee on the 
National Building Code, contains a large number of amendments to the Code. 
They include a complete rewriting of sub-section 3*2.6 which Council 
resolved to incorporate into the Building Bylaw at their meeting of 
December 11, 1973 • 

The remainder of Change Series #3 includes a number of items applicable 
to parts of the National Building Code which were not incorporated into 
the Vancouver Building Bylaw. Also included is one revision to Supplement 
#4 "Canadian Structural Design Maniial" which is not part of the Vancouver 
Bui 1 ding Bylaw. 

I wish to advise also that when the National Building Code was adopted on 
September 1, 1973 as part of the Vancouver Building Bylaw Change Revision 
Series #1 and #2 were also adopted. It was overlooked at the time, that, 
included in the change series, were revisions to those parts of the Code 
which were not adopted as part of the Bylaw. It is proposed to include these 
items for deletion along with deletions in Change Series #3. 

I have reviewed the proposed revisions which are applicable and find no 
reason to question any of them. 

It is RECOMME^roED therefore that Change Series #3 be incorporated 
into the Vancouver Building Bylaw # 4702 with the exception of 
all items referring to sub-sections and clauses which were 
deleted in Bylaw #4702 and Bylaw #472^. 

It is RECOMMENDED further that those references in Revision 
Change Series #2, to those sub-sections and clauses shovm 
deleted in Bylaw #4702, be deleted. 

It is RECOMMENDED further that the Corporation Counsel be 
instructed to bring forward a bylaw adopting the changes 
referred to in this report. 


FOR COUE^CIL ACIiOM SEE PA5E(S)...%:£-^ 
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JOINT REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON CIVIC DEVELOPMENT 
AND 

WATERFRONT & ENVIRONMENT 


A joint meeting of the Civic Development Committee and the 
Waterfront and Environment Committee was held on Thursday, 
December 6, 1973 in the No. 3 Committee Room at 3^30 p.m. 

PRESENT: Aldermen Pendakur (Chairman) 

Linnell 
Mazari 
Massey 
Hardwick 
Bowers 
Commissioner DuMoulin 

CLERK : M. James 

INFORMATION 

In accordance with previous policies, Project 200 met with the 
members of the Waterfront and Environment Committee to explain 
the proposed development of that company of property owned by 
them at the north side of Water Street between Cambie and Abbott 
Streets. This particular parcel of land backs onto the Canadian 
Pacific Railway yard. The property is midway between Cambie and 
Water Streets and Project 200 controls all of the property in this 
half block with the exception of the easternmost parcel at Abbott 
Street. 

In general, the proposal for redevelopment was the demolition of 
one building and the consolidation of that site with two adjacent 
sites butting on the east and west which are presently clear and 
used for surface parking. 

Mr. J. McLernon, representing Project 200, explained to the Committee 
that it was the intention of Project 200 to do general refurbishing 
of all this property in this particular half block by repainting, 
restoring original facing, additional signing etc., and they wish 
to remove this one building and replace it with a new commercial 
structure. 

,The particular development permit application would be for a 
building constructed around an interior square on site. The 
building would be built out to all property lines and would be 
4 stories on Water Street, drop by way of roof plazas to 2 stories 
on the north. There would be access from Water Street to the 
interior square and ramps connecting various plazas around the 
square . 

The building would contain shops on the first and second levels 
with offices and perhaps a restaurant on the others. It was 
proposed to develop pedestrian crossings from this building 
through to the abutting buildings on the east and west to make 
the half block a total complex at some future date. It was noted 
by Mr. McLernon that the access from Water Street to the interior 
square and then via the ramp to the second level at the rear would 
provide a potential bridge over the railway tracks and allow 
pedestrian access to the Waterfront if such were developed. 

At the present time the area is zoned industrial and the only 
residential accommodation in this half block is in the Cambie 
Hotel at the north-east corner of Cambie and Water Streets. 


cont'd. . . 
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During questioning the Committee was advised the building would 
contain approximately 30,000 to A-0,000 sq. ft. of retail space and 
that the bay window treatment would encroach over the sidewalk on 
Water Street. The project would provide no off-street parking and 
the development of the Project would remove approximately 50 parking 
stalls presently in existence. It was also noted that this building 
was almost directly opposite the parking garage operated by 
Woodwards Stores Limited on the south side of Water Street. 

Mr. McLernon asked the Committee for specific information on the 
Water Street beautif ication project as it was the anticipation 
of Project 200 to begin this development in January 1974. 
Specifically, Mr. McLernon asked the Committee to recommend to 
Council that a pedestrian crossing of Water Street be developed 
opposite this new development, rezoning of this particular site, 
demolition permit (it was noted the site was in the historic area) 
and a development permit. Mr. McLernon emphasized the need for 
Project 200 to have the detail of the Water Street Beautif ication 
Project. 

The Committee discussed the matter with the representatives of 
Project 200 and their architects and noted that Council had not 
yet received any specific information the design of the 
beautif ication of the 3 block portion of Water Street from 
Carrall Street to Cordova Street and therefore 

RESOLVED that a report reference on the present status of the 
planning for the design of the Water Street beautif ication, and 
the status and progress of scheduling and engineering considerations 
be given to Vancouver City Council at the next Council Meeting, and 

FURTHER RESOLVED that Project 200 be asked to supply to this 
Committee a summary statement on the development permit 
application, and 

FURTHER RESOLVED that Project 200 be advised to make contact with 
the Historic Area Adivsory Board re the demolition of this building 
which is in the historic area. 

The meeting adjourned at approximately 405 p.m. 


FOR COl'?^C!L ACTiOri SEE PA«E(S) .2 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON CIVIC DEVELOPMENT 


December 6, 1973 


A meeting of the Standing Committee of Council on Civic Development 
was held on Thursday, December 6, 1973 in the No.l Committee Room at 
approximately 4:40 p.m. 

PRESENT: Aldermen Hardwick (Chairman) 

Bowers 
Massey 
Pendaicur 

CLERK ; M. James 


INFORMATION 

1. Downtown Plan Proposed Parking Policy 

Previously the Committee had considered a report submitted 
jointly by the Engineering and Planning Departments dated 
June 25, 1973, and at this meeting had before it two 
reports: one jointly from the Engineering and Planning 
Departments and the other one jointly from Engineering, 
Finance and Law Departments. 

The Committee considered both of these reports and the 
previous report of June 25, 1973, with the members of the 
departments concerned and reviewed again the S points 
contained in the June 25 report re guidelines for 
downtown parking policy. 

The Committee also reviewed the suggestions relating to 
"Pay in lieu of Parking Provision Charge" (P.P.P.C.J 
and "Office Development Parking Charge" (O.D.P.C.). 

In considering the information before it the Committee noted 
that the Finance and Administration Committee was reviewing 
taxation policy in relation to downtown, and 

RESOLVED that O.D.P.C. be referred to Finance and Administration 
Committee for consideration along with other taxation policies. 

In connection with the other matters before the Qommittee the 
Committee 

RESOLVED that the proposed parking policy contained in the 
3 reports considered this day be approved in principle and 
referred back to the departments concerned as amended this 
day, for report back to this Committee. 


2. Langara Lands 

Council at its last meeting referred to this Committee the matter 
of the consideration of the future development of th^ Langara 
lands, both city-owned and that portion recently purchased 
from the Canadian Pacific Railway Company. The Committee 
discussed the matter and 

RESOLVED that City Clerk arrange for a public meeting to be 
held on Monday, December 17, 1973, in the area of the lands, 
such meeting to be held for the purpose of gathering informa- 
tion and developing the cooperation of the people in the area 
to develop a citizen's committee to assist in the planning of 
the land and 

cont'd. . . 
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FURTHER RESOLVED that representatives of the Board of Parks 
and Recreation be invited to attend. 


3 . Historic Area Advisory Board 

The Committee noted this matter 

RESOLVED that the Historic Area 
meet with the Committee at 9iOO 


as outstanding and 

Advisory Board be invited to 
a.m., Tuesday, December l8, 1973- 


The meeting adjourned at approximately 5^45 p.m. 


FOR COLfNCfL hUm SEE PAGE(S) 
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JOINT REPORT TO COUNCIL 

STANDING COMMITTEES OF COUNCIL ON CIVIC AND 
COMMUNITY DEVELOPMENT 


DECEMBER 11. 1973 

A joint meeting of the Standing Committees on Civic Development 
and Community Development was held on Tuesday, December 11, 1973, 
in Committee Room No. 1. 

PRESENT: Alderman Hardwick (Chairman) 

Aldermen Bowers, Harcourt, Marzari , 
Massey, Rankin and Volrich 

ABSENT: Alderman Pendakur 

CLERK: M. James 


INFORMATION 

1 . West End Plan 

On August 30, 1973, the Standing Committees at a joint meeting 
received from the West End Team a draft West End Plan. The Committee 
members, after discussing that particular document with the West End 
Team and other officials instructed that a further meeting would be 
held dealing with the first six sections of the draft and that joint 
meeting was held on November 1, 1973. At that November 1st meeting 
the joint Committees instructed that a revised report be submitted 
in three parts: 

(a) Assumptions 

(b) Planning 

(c) Implementation 

Under date of December 6, 1973, the Director of Social Planning, 
the Director of Planning and the City Engineer, on behalf of the 
West End Team, submitted a report carrying a recommendation and a 
revised West End Plan report, noted 'second draft' and dated 
November 27, 1973. 

It was reported to the Committee that the second and final report 
on Implementation would probably be submitted in January of 1974 
with some listing of priorities and some estimates of costs. The 
Director of Planning suggested that there was further work required 
in connection with the urban design aspects of the West End Plan and 
the City Engineer gave comment on the matter of open space and traffic 
control . 

Further reports were to be received on the matters of Miniparks, 
Street Improvements, Street Widths and Parking Development Policies. 

The Committee was advised that there had been alterations in 
substance in connection with certain aspects of the West End Plan 
between the report submitted earlier and this second draft, relating 
to the Coal Harbour area, the addition of convenience stores, and 
dealing with parks. The Committee was also advised that it was 
suggested by this report that four neighbourhoods in the West End, 
as defined in the Plan, would keep a density of approximately 200 
people per net developable acre, four other neighbourhoods would be 
in the range of 150 to 175 people per net developable acre. This 
would suggest an absolute increase in population in the West End area 
of approximately six to seven thousand. 


IS 
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Clause #1 continued : 

In connection with the traffic and transportation aspects of 
the West End, the report suggested that modifications to the grid 
street system would be introduced and that in the long term parking 
should be provided off-street. It was noted there was a need for 
an intermediate policy during the development of total off-street 
parking provision. 

The open space problems of the West End were also discussed in 
the report and it was suggested that open spaces could be provided 
by street closures, the development of pedestrian pathways and the 
better use of private open space by the owners of such land. 

The Committees then discussed generally the matter of the 
provision of housing and the type of housing mix to be promoted in 
the West End area and 

RESOLVED that the housing aspects of this draft plan be referred to 
the Standing Committee of Council on Housing for report to Vancouver 
City Council . 

The Committee members then discussed generally various aspects 
of the points brought forward in this report and questioned the 
members of the staff present on proposals which were submitted in 
the report. 

The Chairman noted that with the submission of this report he 
felt that there had been a substantial portion of the West End Plan 
completed and that the final parts of the plan, plus the matters of 
rezoning, etc., would be forthcoming in the near future. 

The Committee was advised that the West End Team had promoted 
two separate meetings; one with developers, and the other one with 
architects, to discuss the matter of the control and promotion of 
development along certain lines in the West End. 

This was reported to the Committe orally and it was agreed that 
the Director of Social Planning would submit a written summary of 
these two meetings. 

After further general discussion the Committee, 

RESOLVED that the West End Plan - draft II (general plan) be accepted 
as a progress report and subject to - 

(a) further refinement by Civic Officials as noted 

(b) the input of various Committees as per the referrals today 

(c) a public meeting of this Joint Committee in the West End, 

the final report be submitted to Vancouver City Council. 

FURTHER RESOLVED that the West End Team be instructed to report back 
in February, 1974, such report to contain firm recommendations for 
new zoning regulations reflecting the neighbourhood plans and such 
other matters as may be needed for further implementation. 

The meeting adjourned at approximately 11:50 a.m. 


FOR COUNCiL ACTION SEE PAGE(S) ...£ 
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PART REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON SOCIAL SERVICES 


December 13, 1973 


A meeting of the Standing Committee of Council on Social Ser- 
vices was held on Thursday, December 13, 1973 at approximately 
1:30 p.m. in the No. 1 Committee Room, third floor. City Hall. 


PRESENT: Alderman Rankin (Chairman) 

Aldermen Linnell and Marzari 

ALSO PRESENT : Mr. J. Denofreo, Executive Assistant 

to the Minister of Human Resources 

CLERK : M. Kinsella 

The Minutes of the meeting of November 29, 1973 were adopted. 
INFORMATION 

1 . Grant Request - Rape Relief Action Group 

A delegation from the Rape Relief Action Group appeared before 
your Committee to request a grant from the City. Ms. J. den Hertog 
made a presentation to the Committee in support of their grant 
request and submitted a number of letters from various groups in 
support of their project. The group presented a three year budget 
in the following amounts : 

First year: $20,955 
Second year: $40,215 
Third year: $44,242 


The considerable increase between the budgets for the first year and 
the second and third years is accounted for by the fact that the C.Y.C. 
is funding the salary of one staff person for the year 1974, plus an 
additional full-time person who will be required for the second and 
third years to undertake more extensive public education and community 
organized projects. The group proposes offering the following ser- 
vices to rape victims: 


A. Crisis Phone Line — this line will be operated through 
the Woman's Health Collective in the daytime, night-time 
phone service provided by the Crisis Centre; 

B. Accompaniment Service — accompanying the woman, if 
desired, to police, hospital, doctors, court; 

C. Counselling — Psychological; Legal; Medical 

D. Follow-up — dealing with any recurring emotional problems 
and making referrals to professional counsellors if 
necessary; 

E. Public Education and Community Organizing 

cont ' d .... 
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Clause No. 1 (cont'd) 

The group proposes to operate out of the Woman's Health Collec- 
tive, 146 East 18th Avenue. 

Your Committee had for consideration the following report from 
the Medical Health Officer, dated December 5, 1973: 

"I have had assistance from my Senior Social Work Consultant 
in assessing the request of the Rape ^^risis Center Action 
Group for funding. 

Discussions with the Executive Director of the Rape Crisis 
Centre and the representative of the Rape Relief Action 
Group have indicated that 

(i) calls for assistance could be routed through the 
Crisis Centre 

(ii) services could be based with the Women's Health 
Collective at 146 East 18th Avenue, Vancouver, B.C. 

There is apparently some funding available for the Prograun 
Director through the Company of Young C nadians, but two or 
three other staff are deemed necessary. 

I note that this proposal is to give service to the entire 
Greater Vancouver area, but I have no details of the proposals 
by the group to obtain equivalent funding from other municipal 
bodies . 

I would feel with proper support regarding communications 
through the Crisis Centre and with housing support from 
the Women's Health Collective, it would be desirable to 
see what a Coordinator of this program could accomplish 
before adding other paid staff. 

As volunteers are the backbone of the proposed program, 
this service, in design, is similar to the program which 
is now being operated by only two staff members on 
behalf of women with post partum depression. I feel, 
therefore, that to fund three or four staff at this stage 
of development would not be indicated." 

Ms. den Hertog stated that there were 85 rapes reported from 
January to October, 1973. In addition, it is estimated that only 
1/10 of rapes are reported to the Police. 

In response to questions from your Committee, the delegation 
stated that similar services are being operated in Seattle and 
Washington, D.C.. Your Committee instructed the Clerk to obtain 
details of the Seattle and Washington operations, including statis- 
tics, prior to the Committee reaching any decision on this grant 
request . 

It was noted that the group has written to a number of Vancouver 
organizations requesting assistance with funding, however, to date no 
replies have been received. 

Reference was made to funds which might be available from U.C.S. 
to enable this service to be operated as a demonstration project. 

RESOLVED 

A. To receive the submission of the Rape Relief Action Group 
and the report of the Medical Health Officer; 

B. To instruct the Director of Social Planning to report back 
on funds available through U.C.S. for a demonstration 
project, to include details on any funding which might be 
available through the Department of National Health and 
Welfare . 


standing Committee of Council on Social Services 

December 13, 1973 

2 . Management of the Dangerous Patient in Vancouver 

Your Committee had for consideration the following report from 
the Medical Health Officer, dated December 10, 1973: 

"The Standing Committee on Social Services, at their In Camera meeting on 
August 16, requested the Medical Health Officer to report on interim 
solutions to the problem of resources for conmitting and/or restraining 
violently disturbed persons. 

I have undertaken a review of emergency and in-patient facilities at the 
Vancouver General Hospital, and have visited and discussed the facilities 
at Riverview Mental Hospital and at nearby Riverside Unit. 

I have also discussed the difficulties of the Jail situation with Staff 
Inspector Brown. From the discussion it appears, on the face of it, that 
there are insufficient overall resources to cope with the numbers of dis- 
turbed and dangerous patients who need immediate custodial care and treatment. 
There may, however, with improvement of some of the resources at Riverview, 
be a possibility for some effective management. 

I have, therefore, requested a meeting for January 10th, with administrators 
most responsible for services related to this problem, and will report further 
to the Committee subsequent to this meeting." 


RESOLVED 


To receive the above report of the Medical Health Officer. 


Alderman Marzari left the meeting at approximately 2:05 p.m. There- 
fore, there being no quorum present. Aldermen Linnell and Rankin 
submit the following recommendations for Council's CONSIDERATION. 


CONSIDERATION 

3 . Lower Mainland Welfare Rights Association 

Your Committee had for consideration the following report from 
the Directors of Social Planning and Welfare & Rehabilitation, 
dated December 5, 1973: 


"On June 12, 1973, Vancouver City Council approved the 
following recommendations: 

*1. That a grant of $169.00 per month, for a period 
of twelve (12) months, be made to the Lower Main- 
land Welfare Rights Organization. 

and 

2. That the Director of Social Planning, in consul- 
tation with the Director of Welare and Rehabilita- 
tion, submit to the Standing Committee on Social 
Services, within six months, an evaluation report 
on this organization.' 

The Lower Mainland Welfare Rights Association is ono of the 
few advocate proups for persons on Social Assistance in the 
Lower Mainland. At present, they are operating witli a staff 
of eight Vancouver Opportunities Program and one volunteer 
worker. Office expenses and rent are provided on a monthly 
grant from City Council, presently $169.00 per month. Al- 
though they provide advocacy and information for persons 
having problems with most social service agencies, the main 
demand for assistance is from persons in receipt of Social 
As s i s t ance . 

During the period of evaluation, they handled up to ten new 
cases a day and about twice as many telephone calls. These 
contacts usually concerned problems with or enquiries about 
financial services in Vancouver. They also received a few 
calls from individuals living in surrounding municipalities 
which they dealt with. These financial problems primarily 
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Clause No. 3 (cont'd) 


concerned missing cheques, overages and case closings. In 
other cases, they were contacted by persons seeking medical, 
legal, housekeeping, transportation and moving resources. 
They also act as advocates for those persons who allege to 
be intimidated by bureaucracy. Their primary focus is on 
individual problems rather than general issues. Staff are 
effective with individual cases. They are knowledgeable 
about regulations and procedures and usually avoid an aggres- 
sive posture when dealing with the agencies they contact on 
behalf of their clients. They also maintain close liaison 
with both Provincial and City Welfare Administrations. At 
this time, they are not able to do very much field work 
either in the community or in the welfare offices. 

The organization suffers from a lack of continuity and 
direction which could be provided by a full time office 
manager/co-ordinator . With n full time person in the office, 
they could improve the supervision of staff, record-keeping and 
communication with the multiplicity of community agencies 
as well as improving their research capability. " 


RECOMMENDED 

A. That Council approve a salary of $600.00 per month for one 
full-time Office Manager/Co-ordinator to staff the Lower 
Mainland Welfare Rights Association for a period of six 
months effective January 1, 1974. The Co-ordinator to be 
selected by the Lower Mainland Welfare Rights Association 
in co-operation with the Director of Welfare & Rehabili- 
tation ; 

B. That Council approve an additional allowance of $100.00 
per month to pay transportation costs of the Office 
Manager and VOP staff (the total amount of the grant is 
$4,200.00) ; 

C. That Council request the Directors of Social Planning and 
Welfare & Rehabilitation to review and evaluate the progress 
and work of the Association and report back to the Com- 
mittee in May, 1974, on the results and possible future 
funding by the Provincial Department of Human Resources. 

(NOTE: The Comptroller of Accounts advises that, if the recommenda- 


tions are approved, the $4,2 00.00 would be disbursed monthly, 
the funds to be provided from Contingency and an application 
for 50% recovery ($2,100.00) under the CAP cost-sharing plan 
would be submitted for senior government approval.) 


The meeting adjourned at approximately 2:45 p.m. 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON CIVIC DEVELOPMENT 


December 17, 1973 


A meeting of the Standing Committee of Council on Civic Develop- 
ment was held on Monday, December 17, 1973, at approximately 7:30 p.m. 
in the Vancouver City College Auditorium, Langara, 100 West 49th 
Avenue . 

PRESENT ; Alderman Hardwick (Chairman) 

Alderman Bowers 
Alderman Massey 

ALSO PRESENT ; Alderman Har court 

Alderman Rankin 
Alderman Gibson 

COMMITTEE CLERK ; M. Sharkey 


INFORMATION 

1 . Future of Langara Lands 

This public meeting was call-ed to discuss the question of the 
future of the Langara lands (66.12 acres) which were recently 
acquired by the City of Vancouver. 

The Chairman gave a brief history of this land which was owned 
by the C.P.R. and operated as a golf course. Plebiscites had been 
held in the past to obtain the necessary monies to purchase this 
land for the City of Vancouver but had been unsuccessful. In 1968, 
95 acres was brought into the City's possession, part of the money 
for purchase coming from the sale of the Airport to the Federal 

Government. This left a 66 acre area still belonging to the C.P.R. 
The City entered into an agreement for the management of the Golf 
Course for a five year period. In January, 1973, the C.P.R. notified 
the City of their intention to develop their 66 acres . After advise 
from the Planning Department and other City Departments, the Council 
took steps to acquire this property in a manner similar to that used 
to obtain the Van Dusen Gardens. The city will purchase the 66 acres 
of remaining land in Langara in January, 1974 at a purchase price of 
$4,500,000.00. 30 acres of this land will remain as a golf course. 
As a means of recouping part of the money expended it is proposed that 
20 acres will be marketed for good quality housing. It is probable 
that the land to be developed will not be in one block but will be 
distributed throughout the remaining lands to make the housing as 
unobtrusive as possible to blend in with the surrounding community. 
Three stages have been set up for the planning process; 

(1) Council has asked the Civic Development Committee to estab- 
lish a small citizen advisory committee to work with the 
Council in developing criteria for the total Langara land 
use, and. 
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(2) To confer with the Council and the staff in the choice of 
Planning Consultant to be chosen by the City who will act 
as a "sounding board" for the community in their concerns, 
as this design process takes place. 

(3) The City Council and the Committee will have the respon- 
sibility of choosing the developers for development of the 
20 acres. 

Several members of the audience expressed their views and con- 
cerns. Points made by citizens at the meeting were: 

- concern about leasing of lands and possibility of recouping 
monies by selling the property outright; 

- question as to the necessity of an 18-hole golf course; 

that most of the land should be designated as playing fields 
and recreation areas; 

- suggestion to obtain monies for the purchase of the land from the 
Federal or Provincial Governments; 

- advisability of building an ice rink and swimming pool on the 
lands ; 

housing should be for low or middle incomes to cater to the 
acute housing needs of Vancouver; 

- brief submitted by the Marpole-Oakridge Area Council: points 
made were that as much green space as possible be retained; 
withhold final commitment of the land for six months; effort be 
made to acquire necessary funds other than by using part of 
the land for developing; the City repay the debt with grants 
from the Federal and Provincial Governments, Corporations or 
private citizens; that development not exceed 20 acres with 

no highrises; that there should be not only a golf course but 
a multiple recreational area; if a pool and ice rink are built 
on Langara lands it should be an integral part of the total 
park area. The brief also suggested numbers and composition 
of the Citizens Committee to be formed. 

The Chairman then suggested that the meeting separate into dis- 
cussion groups: 

A. from the area to the east and southeast (around Sexsmith 
school) with Alderman Rankin, 

B. from the southwest (Marpole) with Alderman Harcourt, 

C. from the Oakridge area with Alderman Massey, 

D. from Langara College area with Alderman Bowers. 

From these discussion groups the following representatives were 
chosen to make up a "Citizens' Committee" to confer with the Civic 
Development Committee on the disposition of the Langara lands: 


cont ' d 
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East and Southern Sections 

Dianne Eaton, 76 West 62nd Avenue 
Paul Pulle, 135 East 62nd Avenue 
James O'Friel, 7040 Ontario Street 

Lanqara College Area 

Dr. J. J. Denholm, Vancouver City College 

One student from the Student Council (as an observer only) 

Oakridge Area 

Ernie Close, 175 West 45th Avenue 
G. Marotte, 146 West 45th Avenue 

Southwest (Marpole) Area 

Mrs. Frieman, 6749 Laurel Street 
Enrico Diano, 494 West 58th Avenue 

Representative of Golfers 

Mrs. Helen Moran, 2176 West 34th Avenue 

From this representative group, Mr. Pulle was chosen to be 
the pro-tem spokesman. 

Alderman Hardwick thanked the citizens of the community for their 
attendance and presenting their views. He informed the Citizens 
Committee that they will be notified by letter from the City Clerk's 
office as to the next meeting date . 


The meeting adjourned at approximately 9:15 p.m. 


FOR COliiiCIL AQIOM SEE PA5E(S) (.9^ 


I, 


50 


STAMDJMG. COMMITTEE OF CI\A1C DE\AELOFMENT 
December 18, 1973 


A meeting of the Standing Committee of Civic Development was 
held in Committee Room No.l at 9:00 a.m. Tuesday, December 18, 1973. 

PRESENT : Aldermen Hardwick (Chairman) 

Bowers 
Massey 
Pendakur 
Gibson 

CLERK : M. Sharkey 

1 RECOMMENDATION 

I On October 16, 1973, the Council of the City of \Aancouver passed 

a By-Law to create the Vancouver Heritage Advisory Board which the 
Civic Development Committee will implement, (copy attached) 

■ The purpose of the meeting was to hold discussions with the 

Historic Area Advisory Board representatives, the Planning Department 
staff, members of the Civic Development Committee and other members 
of Council and staff on the formation of the proposed Board. Mr. Peter 
Hebb, as a representative of the Historic Area Advisory Board, des- 
cribed to the Committee the frustrations his group had experienced 
over the past 2^ years in having some positive action taken. He 
felt that there were three basic requirements at this time 

(1) That a sign By-Law be approved for the Historic Areas. 

(2) That the light industrial, CM-1 and 2 zoning presently 
in Gastown area be changed to be consistent with other 
Historic Areas. 

(3) Because signing and zoning is unique in this area of the 
City he was requesting that the Historic Area Advisory 
Board be continued and have the power to report to Council. 
Mr. Hebb, speaking for his Board, felt there should be 

2 boards: A Heritage Board and an Historic Area Advisory 
Board, each with different roles. 

The Chairman explained that it was the proposal of Council 
to have a large main Heritage Advisory Board with other sub-committees 
or sub-boards to advise the main board who then in turn will report 
to Council. These sub-boards would be for certain areas i.e. 
Gastown, Chinatown. It is possible that the Gastown/Chinatown 
areas may need their own signing and zoning by-laws. This is one 
of the items on which the Board should advise Council. 

The planning staff advised the Committee that an interim 
draft sign by-law had been before the Corporation Counsel for the 
past three months. It was suggested this zoning and signing 
interim by-law be passed for a ten months period until a final 
by-law could be approved. The Deputy Director of Planning reported 
that when the sign control study presently being completed by the 
Planning Department is ready (approximately May 31) it will offer 
a proposed signing by-law. 

It was agreed that the areas of Chinatown and Gastown would 
have to have an individual zoning by-law and sign ■ by-law to 
compliment their own unique historic areas. The Historic Area 
; Advisory Board advised the Committee that this is a type of interim 

protection that they had been seeking for the past 2t years. This 
j type of protection is especially needed in the areas which are 
I presently zoned for industrial use. Because of this M-1 zoning, 
' development of an undesirable nature is being allowed. Signs are 
being allowed under the present regulations which would not meet 
with the approval of a Heritage Advisory Board. 
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The Chairman explained to those present the "make-up" of the 
Vancouver Heritage Advisory Board. With the establishment of the 
Vancouver Heritage Advisory Board the Historic Area Advisory Board 
would cease to exist. The Committee was of the opinion, however, 
that a "Gastown Authority", "Planning Authority" should be established 
composed of members of basic interest groups to offer suggestions to 
both the Heritage Advisory Board and the Council. 

The Chairman requested the representatives of the Historic 
Area Advisory Board to send in names as nominees for the new 
Vancouver Heritage Advisory Board so that at the first or second 
meeting of Council in 1974 the Vancouver Heritage Advisory Board 
members can be named by Council. He also asked for suggestions for 
a name for a proposed zoning and signing authority group. 

IT WAS RESOLVED 

THAT the draft interim by-law for signs and zoning 
drawn up by the Planning Department be presented 
to a meeting of the Civic Development Committee at 
the end of January 1974 after consultation with the 
Corporation Coixnsel. 

The meeting adjourned at 10:20 a.m. 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON SOCIAL SERVICES 


December 18, 1973 


A meeting of the Standing Committee of Council on Social Ser- 
vices was held on Tuesday, December 18, 1973 in the No. 1 Committee 
Room, third floor. City Hall at approximately 1:00 p.m. 

PRESENT: Alderman Rankin (Chairman) 

Aldermen Linnell and Marzari 

ALSO PRESENT : Mr. J. Denofreo, Executive Assistant 

to the Minister of Human Resources 

CLERK : M. Kinsella 

INFORMATION 

1 . Future Use of the Continental Hotel (Bridge 'Y') 

On November 29, 1973, the Committee requested the Director of 
Social Planning to submit for their consideration a full report on 
the use of the Continental Hotel for older single persons (60 and up) 
based on its operation by a non-profit association. 

The Committee had before it today reports dated December 11 and 
13 from the Director of Social Planning, appended to which were 
reports from the Assistant Director, Construction and Maintenance 
Division, the Fire Wardens' Office and the Administrative Analyst. 
In addition, two management proposals were received from the Down- 
town Eastside Residents Association and Action Line Housing Society. 
The Chairman indicated that it was not the Committee's intention to 
reach a decision on this matter at this time, but rather to review 
the material before it for consideration at a later meeting. 

Representatives of D.E.R.A. and the Action Line Housing Society 
spoke to the Committee with respect to their proposals . It was 
noted that the Action Line Housing Society estimated that necessary 
renovations would cost $180,500.00. D.E.R.A. stated that they had 
not submitted any estimates with respect to renovations, but were 
mainly interested in operating the facility as residential accommo- 
dation for low income single people over 55 who normally live in the 
inner city. D.E.R.A. has obtained approximately 65 signatures from 
inner city residents who are anxious to reside at the Continental 
Hotel . 

The Director of Social Planning spoke to his reports and referred 
to the memo from the Assistant Director, Construction and Maintenance 
Division, which set out the work needed to make this building suitable 
as accommodation for older persons (refer to Appendix A attached) . 
Reference was also made to the report from the Fire Warden's Office, 
and it was noted that it would be necessary to install a sprinkler 
system (refer to Appendix B attached) . 


cont 'd 
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December 18, 1973 

Clause No. 1 (cont'd) 

The Administrative Analyst had prepared a sheet setting out the 
estimated costs of operating the Hotel as an older persons home, 
including amortization of the present mortgage, as well as amortiza- 
tion of additional costs of refurnishing and renovating for new use 
(refer to appendix C attached) . The Administrative Analyst estimates 
that the net subsidy cost per person per month would be $188.00 based 
on the following: 

Cost per person - based on 90 occupants $ 303 

Less 

Rental Revenue $65 
Food " 50 

Net subsidy cost per person 

It was noted that the D.E.R.A. proposal is to operate the hotel 
as a residence for persons 55 and up, compared to 60 and up as 
originally proposed. D.E.R.A. representatives advised that age 
55 and up is the same criterion used by Oppenheimer Lodge and there 
does not appear to be any funding difficulty with this arrangement. 

It was suggested that the major renovations could be under- 
taken when the building is occupied, e.g. a floor at a time. It is 
also intended to schedule the necessary work on the heating plant 
for the summer months . 

Your Committee agreed with the suggestion of the City Officials 
that the building be operated by the Property and Insurance Division 
in the same manner as Englesea Lodge and Oppenheimer Lodge. D.E.R.A. 
indicated that they would be in agreement with this proposal. 
Mr. Cafferky, representing Action Line Housing Society, stated that 
in view of the discussion held today, it would probably be necessary 
for his ogranization to revise their estimates and proposal. 

(NOTE: The Director of Social Planning 's reports are attached for 
Council's information, refer to Appendices D and E) 

RESOLVED 

To receive the presentations of the Downtown Eastside Residents 
Association and Action Line Housing Society and the reports of 
the Director of Social Planning and the attachments thereto and 
to defer further consideration of this matter to a later meeting 
of the Committee. 


11 5 
$ 188 


The meeting adjourned at approximately 1:45 p.m. 

FOR COUNCIL ham see PAGE(S),.../i2 


DI^THIBUTEO MONDAY 

REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON CIVIC DEVELOPMENT 


January 3, 1974 

A meeting of the Standing Committee of Council on Civic Development 
was held on Thursday, January 3, 1974, at 3:30 p.m. in the No. 2 
Committee Room, third floor. City Hall. 

PRESENT: Alderman Hardwick (Chairman) 

Alderman Bowers 
Aldennan Massey 
Alderman Pendakur 

CLERK: M. Sharkey 


RECOMMENDATION: 


Exclusive Bus Lanes For Downtown Vancouver 

A report prepared by the Engineering Department regarding 
"Exclusive Bus Lanes for Downtown Vancouver", setting out the 
Engineering Department's comments on exclusive bus lanes on Seymour 
and Howe Streets for providing priority to transit, and their 
relation to serving downtown growth forecasts and meeting the transit 
needs defined by the Provincial Bureau of Transit Services was 
presented to the Committee. 

The report set out the advantages and disadvantages of 
"reversed lanes" and "with the traffic flow" bus lanes. 

Mr. V. Parker of the Bureau of Transit Services had met with 
members of the Engineering staff discussing proposed traffic route 
patterns and had asked that they be established at least five days 
prior to commencement of work on the Granville Street Mall to allow 
drivers to become familiar with the new routing system. 

The report was discussed by the Committee and several 
points were raised: 

- The restriction of free flow traffic 

- The inadequacy of loading zones with single lanes 

- Right turns for passenger cars across exclusive bus lanes 

- Congestion at entrance and exit points for Granville Bridge 

- Problems of accessibility for property owners along 
exclusive bus lanes 

After further discussion your Committee 
RECOMMENDED 

THAT exclusive bus lanes be approved "with the flow" 
on Seymour and Howe Streets to begin coincidentally 
with construction on the Granville Mall and; 

FURTHER THAT curb loading be allowed during specified 
hours and; 

FURTHER THAT right turns be allowed at selected locations. 


After further discussion the members agreed that the 
Chairman of the Standing Committee on Civic Development attend a 
meeting previously arranged with Engineering Department staff and 
Mr. Parker, on Friday January 4, 1974, at 10:30 a.m., to further 
discuss the recommendation of this Committee. 


The meeting adjourned at 4:30 p.m. 

^ ^ X X 

FOR COUNCIL ACTION SEE PAaE(S) LL 
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CITY OF VANCOUVER 

REGULAR COUNCIL MEETING 

A Regular meeting of the Council of the City of Vancouver 
was held on Tuesday, January 15, 1974, in the Council Chamber at 
approximately 2:00 p.m. 

PRESENT ; Mayor Phillips 

Aldermen Bowers, Gibson, Harcourt, Hardwick 
Linnell, Marzari , Massey, Pendakur, 
Rankin and Volrich 

(at the commencement of the meeting. Alderman Marzari, 
as Deputy Mayor, took the Chair pending the arriyal 
of the Mayor) 

CLERK TO THE COUNCIL ; D. H. Little 

PRAYER The proceedings in the Council Chamber were opened witji 
prayer . 

'IN CAMERA ' MEETING 

The City Clerk advised that the 'In Camera' Committee was in 
agreement with the matters proposed for consideration at the 'In 
Camera' meeting later this day. 

ADOPTION OF MINUTES 

MOVED by Aid. Linnell, 
SECONDED by Aid. Rankin, 

THAT the Minutes of the Regular Council meeting (with the 
exception of the 'In Camera' portion), dated January 8, 1974, be 
adopted, after amendment to the motion on Page 8 of the Council 
Minutes relating to Child Care Facilities Survey so that the motion 
will read as follows; 

"THAT this matter be referred back to the Board of Admin- 
istration for a joint investigation of suitable premises 
with the Vancouver Municipal and Regional Employees Union 
and report within one month, to the Social Services 
Committee which will pursue the matter further". 

- CARRIED 

(♦Underlining indicates change.) 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell', 

THAT the Council resolve itself into Committee of the Whole, 
Deputy Mayor, Alderman Marzari in the Chair. 

- CARRIED UNANIMOUSLY 

UNFINISHED BUSINESS 

It was agreed to defer the following matters of Unfinished 
Business pending the hearing of delegations later this day; 

(1) Rezoning Application; N/S East Broadway 
between Lillooet and Windermere Streets 

(2) West End Street Widths 

3. Replacement of Furniture; 

Office of the Director of Planning 

The Council further considered Clause 7 of Board of Administration 
report (Finance matters), dated January 4, 1974, on the matter of 
replacement of furniture in the office of the Director of Planning. 


cent 'd 
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UNFINISHED BUSINESS (cont'd ) 
Replacement of Furniture: 

Office of the Director of Planning (cont'd) 

At the last meeting of the Council the clause was deferred to 
allow Alderman Massey an opportunity of discussing the subject with 
the Director of Planning and the Purchasing Agent. 

MOVED by Aid. Massey, 

THAT this clause be deferred further until a report is received 
by Council from the Director of Planning on his department reorgan- 
ization and a report received on physical arrangements in respect 
of the Third Floor. 

- CARRIED 

(Aldermen Pendakur and Volrich voted against 
the motion) 

4 . Lower Mainland Welfare Rights Association 

At the last meeting of Council, Clause 3 of the report of the 
Standing Committee on Social Services, dated December 13, 1973, 
respecting Lower Mainland Welfare Rights Association, was deferred 
for consideration at this meeting. The following recommendations 
are set out in the report of the Standing Committee: 

"A. That Council approve a salary of $600.00 per month for one 
full-time Office Manager/Co-ordinator to staff the Lower 
Mainland Welfare Rights Association for a period of six 
months effective January 1, 1974. The Co-ordinator to be 
selected by the Lower Mainland Welfare Rights Association 
in co-operation with the Director of Welfare & Rehabili- 
tation; 

B. That Council approve an additional allowance of $100.00 
per month to pay transportation costs of the Office 
Manager and VOP staff (the total amount of the grant is 
$4,200.00) ; 

C. That Council request the Directors of Social Planning and 
Welfare & Rehabilitation to review and evaluate the progress 
and work of the Association and report back to the Com- 
mittee in May, 1974, on the results and possible future 
funding by the Provincial Department of Human Resources . 

(NOTE: The Comptroller of Accounts advises that, if the recommenda- 
tions are approved, the $4,200.00 would be disbursed monthly, 
the funds to be provided from Contingency and an application 
for 5056 recovery ($2,100.00) under the CAP cost-sharing plan 
would be submitted for senior government approval . ) " 

The status of the Council 's position in such matters was 
considered since the Provincial Government has taken over 
responsibilities in respect of the City's welfare department and 
other related affairs. However, it was, 

MOVED by Aid. Linnell, 

THAT this clause of the report of the Stai\cling Committee on 
Social Services, dated December 13, 1973, bo rof'orrod to the 
Provincial Department of Human Resources for consideration, and 

FURTHER THAT it be urged that the Department approve the 
organization's request. 

- CARRIED 

(Aldermen Bowers, Gibson, Hardwick and Marzari 
voted against the motion) 

(During consideration of the foregoing matter, the Mayor took the 
Chair) 
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COMMUNICATIONS OR PETITIONS 

1, Progress Report: Vancouver Museums 
and Planetarium Association 


MOVED by Aid. Hardwick, 

THAT the Report of Progress, under date of January 3, 1974, 
submitted by the Vancouver Museums and Planetarium Association, 
through the Chairman of the Board of Trustees, be received for 
information , 

- CARRIED UNANIMOUSLY 

2, Parking Lot Extension Development Permit 
Application: Charles and Nanaimo Streets 
proposed by Canada Safeway 


MOVED by Aid, Volrich, 

THAT, pursuant to request contained in petition dated 
January 6, 1974, delegation arrangements be made to hear the 
parties requesting, in respect of proposed development permit 
for parking lot extension by Canada Safeway Limited at Charles 
and Nanaimo Streets. 

- CARRIED UNANIMOUSLY 

3, Appointment of Alternate members to Regional District 
and appointments to its Corftmittees 


Under date of January 14, 1974, the Mayor reported as 
follows : 


"This year it was not necessary to reappoint Board Members 
to the Greater Vancouver Regional District insofar as Vancouver 
is concerned and therefore, the Board Men±>ers appointed last 
year will continue, however, Mr. Carlisle advises that it is 
necessary to reappoint the Members of the G.V.R.D. Park Com- 
mittee, G.V.R.D. Joint Water and Sewer Committee, and also the 
Alternate Directors. 

I therefore, recommend that the following Council Members 
be appointed to the positions as noted: 

G.V.R.D. Park Committee - Alderman Gibson 

G.V.R.D. Water and Sewer Conunittee - Alderman Bowers 

Alternate Directors - Alderman Harcourt for Mayor Phillips, 
to Regional Board Alderman Marzari for Alderman Hardwick, 

Alderman Bowers for Alderman Linnell, 
Alderman Pendakur for Alderman Massey, 
Alderman Volrich for Alderman Rankin. 

Last year the Council requested the Park Board to advise 
it on the appointment of a Park Commissioner who would attend 
Regional District Park Committee meetings as a non-voting 
observer. I would recommend that the same request be submitted 
to the Park Board for 1974. " 


MOVED by Aid. Linnell, 

THAT the recommendations of the Mayor, set out above, be 
approved . 


- CARRIED UNANIMOUSLY 
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4. Financial and Administrative 

Responsibility; Provincial Courts 

The Council noted the following letter from the Attorney- 
General, under date of January 11, 1974 

"This is to confirm the announcement I made today, 
following discussions with the Union of British Columbia 
Municipalities, that the Government is proposing that, as 
of April 1st, 1974, the Province assume the full financial 
and administrative responsibilities for the Provincial 
Courts. For your information, I am enclosing a copy of a 
statement I issued to the press in Victoria. 

I believe that this proposal, if adopted, will 
result in a substantial improvement in the administration 
of justice throughout the Province. 

I realize that for each municipality there may be 
different circumstances particularly in respect of court- 
room facilities and that sonewhat different arrangements 
may be advisable in each case. 

I look forward to helpful discussions on all these 
matters between your officials and reorcsentatives of 
the provincial government. I am sure that together we can 
develop a system of administering justice that will meet 
the needs of the people of the Province and your community. 

The Mayor advised of the following: 

Fines 

It has been confirmed that any revenue from fines in respect 
of Municipal By-law infractions, and which do not involve pro- 
cessing through the Courts, will be revenues for the City. 

Municipal By-law Court 

The Corporation Counsel and Board of Administration are 
investigating, for report, the advisability of establishing a 
Municipal By-law Court in respect of minor Municipal By-law 
infractions . 

Probation Services 

It appears to be the intention of the Government to take over 
these services as well . 

Present City Facilities Involved 

Rental by the Government of the City-owned facilities will 
be negotiated with the Department of Public Works. 

Staff 

Changeover of staff is proceeding satisfactorily and assurance 
will be given that employees will lose no benefits or seniority, 

MOVED by Aid. Harcourt, 

THAT the communication dated January 11, 1974, from the 
Attorney-General be received. 


- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIONS (cont'd) 

5. Time Extension: 

Real Property Assessment Appeals 

The Corporation Counsel, under date of January 14, 1974, 
reported as follows: 

"I have been advised by Mr. McNelly of the Premier's 
Office that at the cabinet meeting on Thursday, January 
17th, 1974, an amending Order-in-Council will be passed 
advancing the commencement date for the sitting of the 
Court of Revision from January 28th to January 31st, 
1974. 


The effect of this Order is to extend the time for 
filing appeals to and including Thursday, January 17th, 
1974. " 

MOVED by Aid. Bowers, 

THAT the foregoing information be received. 


- CARRIED UNANIMOUSLY 

6 . Rent Increases 

The Council noted letters from the Greater Vancouver Apart- 
ment Owners' Association and the West End Land lord /Tenant Centre 
asking an opportunity to appear before Council when hearing 
delegations on the subject of rent increases. 


MOVED by Aid. Pendakur, 

THAT delegations be heard from these organizations on this 

subject. _ cAjjj^jEo UNANIMOUSLY 

MOVED by Aid. Rankin, in amendment, 

THAT the following words be added to the motion of Alderman 
Pendakur: 

"one week following the Council 's hearing 
of the Vancouver Tenants Council" 

- LOST 


(Aldermen Bowers , Gibson, Harcourt, Hardwick, Linnell, 
Massey, Pendakur, Volrich and the Mayor voted against 
the motion) 

(The main motion was put and carried unanimously) 

MOVED by Aid. Pendakur, 

THAT the matter of making suitable arrangements for the 
hearing of these delegations next Tuesday evening, at some 
appropriate place apart from the City Hall, be left in the 
hands of the Mayor. 

- CARRIED UNANIMOUSLY 

BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS 

A. BOARD OF ADMINISTRATION 

General Report, January 11, 1974 

Works and Utility Matters (Jan. 11 ) 

The Council considered this report which contains six clauses 
identified as follows: 

CI. 1: Closing Walkway in Salish Subdivision 

CI. 2: Water Main Installation - 1973 Capital Budget 

CI. 3: Request of Mr. J. Belong to Salvage at the 

Vancouver Sanitary Landfill 
CI. 4: Tender - Trailer Mounted Rear Loader Refuse Packers 
CI. 5: Tender - Supply and Delivery of Waterworks and 

Sewers Grey Iron Castings 
CI. 6: Tender - Electric Wire, Cable and Conduit 

cont 'd , , 
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BOARD OF ADMINISTRATION, DEPARTMENT OTHER REPORTS (cont'd) 

Board of Administration 

General Report, Jan. 11 (cont'd ) 

Works and Utility matters (cont'd ) 

The Council took action on this report as follows: 

MOVED by Aid. Hardwick, 

THAT the recommendations of the Board of Administration con- 
tained in Clauses 1 and 2, and 4 to 6 inclusive of this report be 
approved . 

- CARRIED 

(Because of having represented the Musqueam Indian Band 
in legal matters. Alderman Volrich requested he be 
excused from voting in regard to Clause 1 of the report, 
and he was excused accordingly.) 

Clause 3: Request of Mr. J. Belong to Salvage 
at the Vancouver Sanitary Landfill 

MOVED by Aid. Harcourt, 

THAT consideration of this clause be deferred pending the 
hearing of Mr. Belong, as per request, if he wishes to appear 
after being advised of the fact that the Pollution Control 
Branch regulations prohibit salvaging at a disposal site and 
that the Delta Municipal Council has indicated opposition to a 
salvage operation of this nature, and their approval would be 
required . 

- CARRIED UNANIMOUSLY 

Building and Planning Matters (Jan. 11 ) 

The Council considered this report which contains two clauses 
identified as follows: 

CI. 1: Strata Title Application: 4300 Valley Drive 

Marathon Realty Co. Ltd. 
CI. 2: Interdepartmental and Aldermanic Library 

The Council took action as follows: 

Clause 1 

MOVED by Aid. Hardwick, 

THAT the application of Marathon Realty Co. Ltd., under the 
Strata Titles Act re new condominium development at 4300 Valley Drive 
be approved, subject to application of relevant City By-laws. 

- CARRIED UNANIMOUSLY 

Clause 2 

MOVED by Aid. Hardwick, 

THAT the recommendation of the Board of Administration contained 
in this clause be approved. 

- CARRIED UNANIMOUSLY 

Fire and Traffic Matters (Jan. 11 ) 

The Council considered this report which contains one clause 
in respect of Tender No. 39-73-7 - Fire Trucks, and took the 
following action: 

MOVED by Aid. Hardwick, 

THAT the recommendation of the Board of Administration contained 
in this clause be approved. 

- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd ) 

Board of Administration 

General Report, Jan. 11 (cont'd ) 

Finance Matters (Jan. 11 ) 

The Council considered this report which contains 7 clauses 
identified as follows: 

Probation Services Department and Provincial 
Courts (Family Division) : Reorganization 
Vancouver public Library - Staff Changes 
1974 Assessment Roll 

Grants in Lieu of General, School, Hospital 
and Municipal Finance Authority Taxes 
Takeover of Kerrisdale Arena by the Park Board 
Grant Request - Canadian Red Cross Society 
Extension of Contract for Ampex Computer Memory 

The following action was taken on the report: 

Clause 1 : Probation Services Department and Provincial 
' Courts (Family Division) : Reorganization 

MOVED by Aid. Harcourt, 
THAT, 

(a) this clause be received , and 

(b) this clause be referred to the Standing Committee on 
Social Services for consideration, further 

(c) the Standing Committee discuss the matter with Probation 
Officers and other related personnel. 

- CARRIED UNANIMOUSLY 


CI. 

1 : 

CI. 

2: 

CI. 

3: 

CI . 

4: 

CI . 

5: 

CI. 

6: 

CI . 

7: 


Clause 2: Vancouver Public- Library - Staff Changes 

MOVED by Aid. Gibson, 

THAT the recommendation of the Board of Administration con- 
tained in this clause be approved. 

- CARRIED UNANIMOUSLY 

Clause 3: 1974 Assessment Roll 

MOVED by Aid. Hardwick, 

THAT the information submitted by the Board of Administration 
in this clause be received. 

- CARRIED UNANIMOUSLY 


Clause 4: Grants in Lieu of General, School, Hospital 
and Municipal Finance Authority Taxes 

MOVED by Aid. Bowers, 

THAT the requested grants in lieu of taxes detailed in this 
clause be approved for the periods particularly specified therein 
in each case; the total of these grants being $12,588.55. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 
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BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd) 

Board of Administration, 
General Report, Jan. 11 (cont'd ) 

Finance Matters (cont'd) 

Clause 5: Takeover of Kerrisdale Arena by the Park Board 

The Council noted the Board of Administration report on the 
proposed takeover of the Kerrisdale Arena by the Park Board as 
referred to in this clause, and after due consideration, it was, 

MOVED by Aid. Hardwick, 

THAT the request of the Park Board for cancellation of the 
lease with the Kerrisdale Community Centre Society on the 
Kerrisdale Arena, and the takover of the operations of the 
Arena by the Park Board as of January 1, 1974, be approved. 

- CARRIED UNANIMOUSLY 
Clause 6; Grant Request - Canadian Red Cross Society 

After giving consideration to this clause, it was, 

MOVED by Aid. Linnell, 

THAT a grant be approved to the Canadian Red Cross Society, 
equal to the rental of the Queen Elizabeth Theatre Rehearsal 
room, for the purpose of conducting a blood donor clinic on Tuesday, 
January 29, 1974. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 

Clause 7; Extension of Contract for Ampex Computer Memory 

MOVED by Aid. Pendakur, 

THAT the recommendation of the Board of Administration con- 
tained in this clause be approved. 

- CARRIED UNANIMOUSLY 

Property Matters (Jan. 11 ) 

The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: National Harbours Board: Lease of 8,936 sq.ft. 

adjoining Stanley Park (Coal Harbour) 
CI. 2: B.C. Muslim Association: Church Site in 

Champlain Heights 
CI. 3: Lease of 236 Campbell Avenue: Villa Cathay 

Care Home Society 

The following action was taken on this report: 

Clause 1: National Harbours Board: Lease of 8,936 sq. ft. 
adjoining Stanley Park (Coal Harbour) 


MOVED by Aid. Linnell, 

THAT the information submitted by the Board of Administration 
in this clause be received; 

FURTHER THAT the Park Board be requested to report on the 
boat sheds in view of the feeling that they are not attractive, 
and this report be made to Council before any renewal lease 
arrangements are entered into. 

- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd ) 

Board of Administration 

General report, Jan. 11 (cont'd ) 

Property Matters (cont'd) 

Clause 2: B.C. Muslim Association: 
Church Site in Champlain Heights 

The Council noted the report of the Supervisor of Property 
and Insurance contained in this clause wherein it is stated 
the Council, on April 17, 1973, approved the following: 

"(b) give assurance to B.C. Muslim Association that, 

subject to agreed value and subject to obtaining a 
development permit, a site will be released to this 
Association on completion of design and the 
registration of the necessary subdivision plan; 

(c) pursue a general policy of leasing land for church 
purposes in Champlain Heights." 

It is advised the Association requests the Council reconsider 
its policy of leasing land in Champlain Heights for church pur- 
poses in order that the site may be sold to the B.C. Muslim 
Association . 

No further action was taken on the request; however, the 
Mayor stated the organization would be informed the Council is 
not prepared to change its leasing policy in this regard. 

Clause 3: Lease of 236 Campbell Avenue: 
Villa Cathay Care Home Society 

MOVED by Aid. Linnell, 

THAT the recommendations contained in this clause be 
approved, after being changed to read as follows: 

(a) The monthly rental to be $675.00 per month payable 
monthly in arrears. 

(b) The Department of Human Resources to remit a sum in 
accordance with ^a) above directly to the Supervisor 
of Property and Insurance. 

(c) Lessees to be responsible for all alterations, minor 
maintenance, utilities, and damage caused by this 
operation . 

(d) Lessees to reimburse the City for the City's annual 
cost of insurance for this property. 

(e) The lease to terminate without further notice on 
April 30, 1975. 

and, it is further RECOMMENDED that the Provincial Depart- 
ment of Human Resources investigate, by April 30, 1975, 
alternative housing proposals for the relocation of the 
residents of this Home". 

- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION. DEPARTMEM' & OTHER REPORTS (cont'd ) 

DEPARTMENTAL REPORT 
January 11, 1974 

Building and Planning Matters 

Sheraton Landmark Hotel: 
Night-time Outside Lighting 

The Council considered the report of the Director of 
Planning respecting outside yellow night-time lighting of the 
Sheraton Landmark Hotel and noted the historical details of 
the situation. Reference is made to an experiment carried out 
by Mr. Wosk to assist in alleviating the lighting complaints but 
it is stated the change would not be sufficiently significant. 
In the report the suggestions by the West End Planning Team 
are set out, proposing the elimination of the existing lights. 

The following is extracted from the Director of Planning 's 
report : 

" Having reviewed the history of this matter, I have concluded: 

* (a) Masking of the outer vertical and the horizontal faces of the 
acrylic lamp covers in compliance with Condition (2) of 
Development Permit Application No. 52663 is unlikely to re- 
sult in a significant change in the overall effect, and no 
further modifications should be requested. 

(b) As the Director of Planning in 1972 approved the red symbols 
at the top of the building as 'logos', rather than signs, it 
is unrealistic to attempt to secure their removal through 
Condition (3) of Development Permit No. 52663. 

It appears to both the West End Team and the Director of Planning that the 
question of definition of illuminated 'logos' needs further investigation 
and this is being pursued in the current sign control study. 

As this is one of the highest buildings in the Downtown Peninsula, the amount 
of the outside lighting makes it more conspicuous than similar lighting would 
appear on lower and smaller buildings. In view of this aspect and the 
divided opinions which have been expressed, the above report is submitted for 
Council's CONSIDERATION. 

* G . RECOMMENDATION 

Having regard to the increasing significance of exterior lighting on buildings 
it is RECOMMENDED: 

THAT the Director of Planning call for information on exterior 
lighting to be shown on applications for Development Permits and 
refer such information to the Urban Design Panel for its advice." 

A wire was noted from Mr. Wolfgang Lachmann in opposition 
to the lighting. 

The Council heard a delegation from Mr. W. Mclntyre on 
behalf of the West End and Downtown Ratepayers and Community 
Association in support of the outside yellow fluorescent 
lighting and pointing out the general advantages to be obtained 
from such improved lighting in the area. 

Mr. Lachmann spoke in opposition to the lighting. 

MOVED by Aid. Volrich, 

THAT the Director of Planning 's report on this matter be 
received and the Director of Planning 's statement as set out in 
(a) and (b) abov^ in his Departmental Report be concurred in; 

FURTHER THAT the Director of Planning 's recommendation (G)*, 
also set out above be approved . 

- LOST 

(Aldermen Gibson, Harcourt, Marzari, Massey, Pendakur and 
Rankin voted against the motion) 


cont 'd 
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BOARD OF ADMINISTRATION, DEPARTMENT fc OTHER REPORTS (cont'd) 

Sheraton Landmark Hotel : 

Night-time Outside Lighting (cont'd ) 

MOVED by Aid. Marzari, 

THAT the developer be instructed to turn off the outside 
yellow night-time lights as they do not conform with the terms 
of the development permit. 

- CARRIED 

(The Mayor and Aldermen Bowers, Hard wick, Linnell and 
Volrich voted against the motion) 

MOVED by Aid. Bowers, * 

THAT the Director of Planning 's recommendation (G) set out 
above, regarding inf )rmation on applications respecting exterior 
lighting on buildings, be approved. _ CARRIED UNANIMOUSLY 


The Council recessed at approximately 3:45 p.m., and following 
an 'In Camera' meeting in the Mayor's Office reconvened in open 
session at approximately 4:30 p.m., with the same members of 
Council present. 


C. Award of Contract for 
new No. 1 Firehall 

The Board of Administration, under date of January 11, 1974, 
submitted the following report: 


'The Director of Permits and Licenses reports as follows: 

"On October 30, 1973, the City Council approved a report of the Board 
of Administration dated October 25, 1973 on the subject of the new No. I 
(Headquarters) and No. 8 Fireballs. 

In accordance with the recommendations of the report, tenders have been 
called for the construction of the new Headquarters Firehall. The following 
four tenders, each accompanied by the required bid bond, were received: 

Van Construction Division of Van Vliet Construction Ltd. $l,l8l,530. 

Mainland Construction Ltd. $1,195, 5^+2. 

Northern Construction Ltd. $1,219,211. 

Commonwealth Construction Ltd. $1 ,'+02,36'+. 

Alternate Prices 

In the tenders, the bidderb were requested to submit sevc^^Jl alternate 

costs as either an addition or deletion to the base bid. Alternate prices 
were submitted on the followincj sections of work: 

Alternate 1 - 

The cost of removing excavated ma t erial a way f rom the a r e a i n lieu of sp r c adi n <j 
it on Ci ty property di rect 1 y toTRe East. A s~ this added cost proved to Ee~ 
substantial, a development permit application was made to use the City lot 
immediately to the East for depositing the excavated soil. The Technical 
Planning Board at its meeting of January k, 197^+ approved this application. 

Alternate 2 - 


The cost of car pc tinc) certain o ffices inst ead of installing vinyl 
Due to the budget situation onl.his proje'ct, this extra" cost will 


f] asb estos tile. 
I notTo" 

recommended. 


cent 'd . 
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BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd) 

Award of Contract for 

New No. 1 Fireball (cont'd ) 

Alternate 3 - 

The difference in cost to substitute steel shelving for wood shelving in the 
Quartermaster's StoresT The low bidder quoted a credit of $2,59^. on this 
al ternate. 

It is recommended that Alternate 3 be implemented, reducing the low bid 
to $1,178,93^. by Van Construction Division of Van Vliet Construction Ltd. 

The Architects, with our concurrence, recommend that the tender of 
Van Construction Division of Van Vliet Construction Ltd. be accepted. 

Cost Breakdown 

On the basis of the low tender being awarded, the current breakdown of 
project costs is: 


Building Contract $1,178,93'+. 

Architects' and Consultants' Fees 96,700. 

Landscaping and irrigation 22,000. 

Communication systems, alarm equipment, traffic 25,100. 
warning devices 

Soils and materials testing, permits, insurance, l'+,000. 
sidewalk, crossings, hydro connection charges 

Salary for part-time Clerk of Works 6,000. 

Contingency for work not in contract 3,000. 

TOTAL: $1,3^+5,73'+. 


The total estimate of $1,3^+5,73'+ exceeds the estimate previously approved 
by Council by $112,73^+. Approximately $97,000. of the increase is in the 
construction tender, with an additional $8,000. representing the resultant in- 
crease in consulting fees. 

The Architect advises that at present the bidding climate is very uncertain, 
due mainly to serious shortages of materials, in particular steel. Not only 
do these inflationary conditions affect the various sub-trade bids, but they 
have resulted recently in deteriorating relations between general contractors 
and their sub-trades, a situation which has induced contractors to allow larger 
and larger contingencies in their bids. 

Although several sub-trades submitted bids substantially in excess of the 
budget, one in particular deserves special attention. Only one bid was sub- 
mitted on "Miscellaneous Metal and Structural Steel", in the amount of $7^+, 000. 00 
as compared to a budget estimate of $29,000.00. It is possible that by re- 
tendering this part of the work, and by actively requesting competitive bids, 
a lower price could be obtained. The Architect recommends that a cash allowance 
be substituted for the tender submitted, and that the Contractor be instructed 
to re-tender this section of the work. 

Financing 

The Comptroller of Accounts advises that if Council approves the foregoing 
estimates, additional funds in the amount of $112,73'+. must be provided in the 
197^+ Supplemental Capital Budget. 


cont 'd . 
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BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont 'd) 

Award of Contract for 

New No. 1 Fireball (cont'd) 

Recommendat 1 ons 

It is RECOMMENDED that Council: 

A. Approve the revised estimate of $1 ,3't5,73't. 00* 

B. Provide the necessary additional funds of $112,73it.00 in 197'* Supplemental 
Capital Budget; 

C. Accept the low tender of Van Construction and enter into a contract with 
them for the sum of $1 , 178,93't.OO, such contract to be satisfactory to 
Corporation Counsel; 

D. Authorize the Assistant Director, Construction and Maintenance Division, 
to have the successful General Contractor re-tender that section of the 
work known as "Miscellaneous Metal and Structural Steel"; 

E. Authorize the City Treasurer and Collector to return the bid bonds to the 
unsuccessful bidders." 


Your Board recommends that the foregoing recommendations of the 
Director of Permits and Licenses be approved. ' 

MOVED by Aid, Volrich, 

THAT the recommendation of the Board of Administration contained 
in the foregoing report be approved. 

- CARRIED UNANIMOUSLY 

D. Report of Official Traffic 

Commission dated December 13, 1973 

The Council considered this report which contains clauses 
identified as follows: : 

CI. 1: Request for Pedestrian Actuated Signal 

at 4th Avenue and Trimble Street 
CI. 2: Crosswalk at Kingsway and McKinnon 
CI. 4: Traffic Dispersal from P.N E. Exits 

(Clause 3 of the report of the Official Traffic Commission dated 
December 13, 1973, was dealt with by the Council at its meeting 
on December 18, 1973, and the action is shown on page 16 of the 
Minutes of that meeting) 

The Council took action on the matters for consideration 
today as follows: 

Clause 1: Request for Pedestrian Actuated Signal at 
4th Avenue and Trimble Street 


After considering the details contained in this clause with 
respect to a request for a pedestrian actuated signal at 4th Avenue 
and Trimble Street, it was, 

MOVED by Aid. Harcourt, 

THAT parking be prohibited full time on the south side of 
4th Avenue from Trimble Street to approximately 300 feet west under 
the City Engineer's authority; 

THAT a sum of $300 be allocated from the Street Lighting 
Unallocated Capital Account No. 0218/7902 to improve the level of 
illumination at the intersection of 4th Avenue and Trimble Street; 

THAT a pedestrian actuated signal be installed at the inter- 
section of 4th Avenue and Trimble Street at an estimated cost of 
$5,500. 

- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd ) 

Report of Official Traffic Commission 
dated December 13, 1973 (cont'd) 

Clauses 2 and 4 

MOVED by Aid. Marzari, 

THAT the information submitted by the Official Traffic 
Commission in these clauses be received. 

- CARRIED UNANIMOUSLY 

E. Request for Street Closure and 
Parade in Chinatown 

The Board of Administration, under date of January 14, 1974, 
submitted the following report: 

' The City Engineer reports as follows: 

"In a letter dated December 29, 1973 the Chinese Cultural Centre Building 
Conmiittee have advised that they are sponsoring a Spring Festival from January 
25 to January 27, 1974 inclusive. 

Hie Committee requests that Pender Street from Main Street to Princess Street 
be closed to vehicular traffic during the Festival so that Lion and Dragon dances 
accompanied by firecrackers, martial art demonstrations and merchandise displays 
may tsJce place on the street. The closure would provide for unrestricted pedestrian 
accesf3 to adjacent buildings where various exhibitions and performances will take 
place , 

The Committee also requests that Pender Street from Main Street to Carrall 
Street be closed on Saturday, January 26th from 10:00 a.m. to 12:00 p.m. to 
acco'Smodate a Dragon Parade. 

A further proposal is to hang decorative banners and lights from the light 
standards on and across Pender Street, between Carrall Street and Princess Street, 
ancl to mount a Public Address System on the light standards on Pender Street between 
Main Street and Gore Avenue. A satisfactory arrangement can be achieved. 

The City of Vancouver has been asked to contribute to the Festival by providing 
certain services free of charge. The services are listed below with the estimated 
cost of each operation: 

SERVICE ESTIMATED COST TO CITY 

1. Provide temporary signing and barricading $300.00 

2. Provide and install decorative lighting 

and install decorative banners 900,00 

3. Provide additional street clean-up and 

garbage disposal 185.00 

4. Provide twenty potted trees for street 
decoration 200.00 

TOTAL $1585.00 

In the past all above normal costs incurred as a result of a street closure or 
Iparade have been borne by the applicant. (This, of course, does not apply to the 
recognized 'Civic' parades of the P.N.E. , Sea Festival, Grey Cup and Remembrance Day.) 

Previous to this application being received, the Chief Constable had given 
urmission to the Chinese Benevolent Association to hold a parade on Pender Street 
ri-om Jackson Avenue to Carrall Street on Sunday, January 27, 1974 from 1:00 p.m. to 
3:00 p.m. The Cultural Centre Building Committee have expressed their willingness 
;o have all on-street activities removed during the period from 12:00 noon to 4:00 
j.m. on this day in order that the two events do not conflict. 


cont 'd , 
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BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd) 


Request for Street Closure and 
Parade in Chinatown (cont'd) 

Transit service will be affected by the street closures, however, B.C. Hydro 
havB agreed to re-route their buses. There sire no objections from a Traffic 
Biglneering standpoint and the Police Department will provide special attention 
for the evBnt, 


It is therefore RECCMMENDED that the Chinese Cultural Centre Building 
Camadttee be permitted to: 

* (a) close to vehicular traffic, Pender Street from Main to Princess 

Streets exxjept at the intersection of Gore Avenue from 9:00 a.m. 
Friday, January 25, 1974 to 12:00 midnight Sunday, January 27, 
1974 plus a closure of Pender Street from Main Street to Carrall 
Street on January 26, 1974 from 10:00 a.m. to 12:00 noon, 

* (b) attach decorative banners and lights to the light standards on 

Pender Street from Carrall Street to Princess Street and mount a 
Public Address System on the light standards on Pender Street 
between Main Street and Gore Avenue (in accordance with sub-section 
61 (2) of the Sign By-law No. 2341). 

Such permission to be subject to the following conditions: 

* 1. The applicant enter into an arrangement satisfactory to the 

Corporation Counsel indemnifying the City against all possible 
claims that may arise from the proposed Festival and Dragon Parade. 

* 2. Iftirestricted access is provided for emergency vehicles. 

* 3, The Chinese Benevolent Association have unrestricted use of Pender 

Street from Jackson Avenue to Main Street on January 27, 1974 from 
12:00 noon to J!^iOO p.m. 

* 4. Any items attached to City light standards be to the satisfaction 

of the City Engineer. 

* 5, Permission for the use of firecrackers is obtained from the Chief 

Fire Warden, 

6. The costs of signing and barricading be borne by the applicant, 

7, The costs of supplying and installing decorative lights be borne 
by the applicant, 

8, The costs of installing decorative banners be borne by the applicant, 

9. The cost of any additionsQ. street cleaning over and above normal 
street cleaning be borne by the applicant, 

10. The cost of providing potted trees be borne by the applicant. 

Should Coiancil decide in favour of the applicant's request for free services 
it is suggested that this be done in the form of a Grant in order that funds may be 
apportioned to the applicable appropriations. In this case conditions 6, 7, 8, 9 
and 10 of the above would not apply. This matter is referred for Council's 
CONSIDERATION." 

Your Board RECOMMENDS that the reconunendations of the City Engineer 
be approved; that conditions 1-5 apply, and submits conditions 6-10 
for the CONSIDERATION of Council.' 


cent 'd 
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BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd ) 

Request for Street Closure and 
Parade in Chinatown (cont'd) 

MOVED by Aid. Hardwick, * * 

THAT recommendations (a) and (b) in the foregoing report of 

the City Engineer be approved, as well as conditions 1 to 5 * 
detailed in the report; 

FURTHER THAT conditions numbered 6 to 10 be approved as 
follows : 

6. The costs of signing and barricading be borne by the City . 
I 7. The costs of supplying and installing decorative lights 
be borne by the applicant. 

8, The costs of installing decorative banners be borne 
by the applicant. 

9. The cost of any additional street cleaning over and 
above normal street cleaning be borne by the City . 

10. The cost of providing potted trees be borne by the 
: applicant . 

- CARRIED UNANIMOUSLY 

(underlining indicates the changes) 

F, Report of Special Committee re 
Sands Motor Hotel Expansion 

Alderman Hardwick, on behalf of the Special Committee re 
Sands Motor Hotel Expansion, submitted a report dated January 15, 
1974. 

MOVED by Aid. Marzari, 

THAT consideration of this report be deferred until later 
this day. (see page 23 ) 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Hardwick, 

THAT the Committee of the Whole rise and report. 
y- - CARRIED UNANIMOUSLY 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 

MOTIONS 

1. Orpheum Fund-Raising Campaign: 
Mayor's Limousine 


At the meeting January 8, 1974, Notice was called on the 
following fnotion, and with the permission of the Council the 
motion was changed this day to read as follows: 

MOVED by Aid. Bowers, 
SECONDED by Aid. Massey, 
THAT WHEREAS , 

(a) on December 8, 1973, the Mayor's limousine was sold, 
resulting in a net transfer to General Revenues of $4,855; 

(b) on December 11, 1973, Council considered the possibility 
of acquiring the Orpheum Theatre as a second hall for live per- 
formances in Vancouver, and instructed a Special Committee 
(consisting of Aldermen Bowers, Gibson and iMassey) to report 
back in February, 1974 on 'what financial support might be 
available to the City'; 

(c) the Special Committee has boon meeting with groups of 
interested citizens who are willing to help organize a fund- 
raising drive. Such a campaign requires the production of some 
publicity materials and requires some secretarial assistance, etc.; 

cent 'd , . . . 
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MOTIONS (cont'd) 

Orpheum Fund-Raising Campaign: 
Mayor's Limousing (cont'd) 

(d) the Special Committee does not consider it proper to 
expend for such purposes any of the public donations received 
until Council has considered the matter of exercising the Option 
to purchase the Theatre; 

TIIERKFORE BE IT RESOLVED TIIAT the amount of $4,855, being 
the not proceeds ol' the sale of the Mayor's limousine, be made 
available immediately for providinj^ publicity and secretarial 
assistance to the Orpheum fund-raising campaif^n, and 

FURTHER THAT authority for the disbursement of funds out 
of this account be vested in the Director ol Finance, in 
consultation with the Special Committee. 

(underlining indicates change) 

The motion was put and, - CARRIED 

(Aldermen Linnell and Rankin voted against 
the motion) 

2 . Daylight Saving Time 

Alderman Volrich, at the meeting on January 8, 1974, 
gave Notice of the following motion, seconded this day by 
Alderman Rankin: 

Moved by Aid. Volrich, 
SECONDED by Aid. Rankin, 

THAT WHEREAS, 

(a) the Provincial Government had intended to bring in 
Daylight Saving Time throughout the Province on January 6, 1974; 

(b) the Provincial Government has now deferred giving effect 
to Daylight Saving Time until February 3, 1974; 

(c) there is no evidence whatever that the early changeover 
will be for the benefit of the people of British Columbia and 
there is most certainly no evidence that the early changeover 
will be of any advantage in the saving of energy consumption; 

(d) an early changeover will be a great inconvenience to 
many citizens of the City of Vancouver in terms of school - 
starting conditions for children, unfavourable working hours, 
confusion of transportation schedules, disruption of family life 
and in many other respects; 

THEREFORE BE IT RESOLVED THAT the City of Vancouver do request 
the Provincial Government to rescind completely its decision to 
implement Daylight Saving Time at any earlier date than the last 
Sunday of April. 


The motion was put and, - CARRIED 


(Alderman Hardwick voted against the motion) 
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MOTIONS (cont'd ) 

3 . Motor Vehicle Testing Station 

On January 8, 1974, Alderman Volrich gave Notice of the 
following motion, seconded this day by Alderman Rankin. With 
the permission of Council changes were made and the motion now 
reads as follows: 

MOVED by Aid. Volrich, 
SECONDED by Aid. Rankin, 

THAT WHEREAS, 

(a) the Provincial Government had taken over the operation 
and responsibility for the Motor Vehicle Testing Station at 
1730 West Georgia Street from the City of Vancouver several 
years ago; 

(b) the Provincial Government at that time assured the 
City of Vancouver that its takeover of this function would result 
in improved services to the citizens of Vancouver, 

(c ) the Citizens of Vancouver continue to experience a great 
deal of delay, inconveniences and frustration in attending at 
the testing station at 1730 West Georgia Street; 

(d) many citizens find their vehicles being rejected on the 
basis of minor adjustments which sometimes have little relevance 
to the matter of safety, requiring them to have the required 
adjustment made and then to experience again the delay and 
inconvenience of lining up again and having their vehicles 
retested ; 

(e) the one vehicle testing station at 1730 West Georjiia 
Street is completely inadequate to service the needs of the 
people of Vancouver; 

(f) Alberni Street may evolve as a necessary street to 
provide for East/West movement in that particular area; 

(g) from a transportation point of view, Alberni Street 
needs to be upgraded and queuing restricts this improvement; 

(h) the station is located in what is essentially a 
residential area; 

THEREFORE BE IT RESOLVED THAT: 

(1) The Provincial Government be requested to implement 

as soon as possible an improvement in the Motor Vehicle Inspection 
Services to the people of Vancouver; 

(2) ,The Provincial Government be requested to provide such 
facilities in various locations in the City apart from the one 
station presently located at 1730 West Georgia Street. 

The motion was put and, - CARRIED UNANIMOUSLY 

4. Leave of Absence: 
Alderman Pendakur 

MOVED by Aid. Rankin, 
SECONDED by Aid. Linnell, 

THAT Alderman Pendakur be granted leave of absence from 
January 23, 1974 to February 21, 1974. 

- CARRIED UNANIMOUSLY 
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NOTICE OF MOTION 

The following Notices of Motion were submitted and 
recognized by the Chair: 

1 . University Endowment Lands 

MOVED by Aid, Volrich, 
THAT WHEREAS, 


a) The University Endowrient Lands were originally 
set aside by the Provincial Government as an 
endowment for the University of British Columbia 
and any development of the said lands should be 
designed to advance the interests of the University 
and, at the same time, to be consistent with the 
interests of the City of Vancouver 

b) It is important that the City of Vancouver and the 
University community be involved with the Provincial 
Government in planning any development for the area 
and that certain guidelines for development be 
agreed upon from the outset 

I 

THEREFORE BE IT RESOLVED that the City of Vancouver urge the 
Provincial Government to consult with the City of Vancouver 
and the University community as to the development of the 
University Endowment Lands and to accept the following statements 
of policy in the development of the said lands: 

1) the major part of the area should be preserved in a 
natural state, open to public, university, and 
educational use, and in such a way as to 
preserve the natural environmental qualities of 
the area, and set aside in perpetuity for such 
purposes 

2) the remainder of the area should be developed for 
university-oriented residential and commercial 
uses, including such clean technological uses 

as may serve the interests of the university 

3) a study should be commissioned within the terms 

of the foregoing guidelines to determine what areas 
would be best suited to the uses mentioned and what 
areas should be preserved in a natural state in the 
light of ecological and other considerations 

4) before any development plan is decided upon public 
hearings should be sponsored under the joint 
auspices of the Provincial Government and the City of 
Vancouver, to invite submissions from interested 
groups and the general public 

5) a special agency should be established to carry out 
the development of the lands with representation 
from the Provincial Government, the City of Vancouver 
and the University community. 

.6) any lands allocated to housing or commercial 

development should be made available only on a lease 
basis . 


(Notice) 
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NOTICE OF MOTION (cont'd) 

2 . Landlord and Tenant Act 

MOVED by Aid. Rankin, 

BE IT RESOLVED THAT the Vancouver City Council and represent- 
atives of tenants in Vancouver send a joint delegation to the 
Attorney-General in Victoria prior to the Opening of the Legislature 
urging the Government to bring forth the following changes to the 
Landlord and Tenant Act: 


(1) no rent increase on a premise to exceed the increase 
in the cost of living index for the previous year; 

(2) no eviction without proven just cause; 

(3) the establishment of Rental Review Boards with power 
to administer and enforce the Landlord and Tenant Act; 

(4) justification of proposed rent increases before the 
Boards . 


(Notice) 


ENQUIRIES AND OTHER MATTERS 


Alderman Linnell - 
Dogs; Advertising of 
Control Program 


referred to a proposed advertisement 
by a dog food company giving dog con- 
trol information. The Alderman 
referred to Council's policy respecting 
dog control and the desire to obtain 
the public's cooperation, and felt this 
advertisement would be in line with that 
policy. 


Alderman Rankin - 
Kerr Road Dump: 
Motorcycl ists 


Alderman Pendakur - 
Fraser River Waterfront 
Leases and Development 


referred to the use by motorcyclists 
of the Kerr Road Dump in the area of 
homes and the resultant annoyance to 
citizens. The Alderman proposed 
fencing off an area away from these 
homes for the motorcycle activity. 

The Mayor advised of discussing the 
question with the Superintendent of 
Parks and he has a site in mind in the 
area which could be used by the motor- 
cyclists. 

referred to the policy guidelines 
respecting public access to the Fraser 
River waterfront. In this regard the 
North Fraser Harbour Commission is 
negotiating renewal of various leases. 
However, the Alderman has been assured 
by the Provincial Minister responsible, 
that the City's policy of providing 
public access to the Fraser River 
waterfront will be protected in arranging 
any lease renewals and further, that 
any encroachment on City property will 
be protected. 


The Council recessed at approximately 5:20 p.m., to reconvene 
in open session at 7:30 p.m. 


*** 
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The Council reconvened in the Council Chamber at approximately 
7:30 p.m.. Mayor Phillips in the Chair and the following members 
present: 

PRESENT ; Mayor Phillips 

Aldermen Bowers, Gibson, Harcourt, Hardwick, 
Linnell, Marzari, Massey, Pendakur, 
Rankin and Volrich. 

DELEGATIONS AND UNFINISHED BUSINESS (CONT'D) 

Rezoning Application: N/S East Broadway 
between Lillooet & Windermere Streets 

The Council further considered Departmental Report, Building and 
Planning matters dated December 7, 1973, as follows: 

" The Deputy Director of Planning and Civic Development 
reports as follows: 

• An application has been received from Victor & Elsie 
Wittenberg, 5850 Sophia Street, Vancouver, B. C. requesting 
amendment to the Zoning and Development By-law whereby Lot 22 
amended. Block 24, Sec. 37, THSL, being on the N/S East Broadway 
between Lillooet and Windermere Streets be rezoned from RS-1 One 
Family Dwelling District to RT-2 Two Fa^mily Dwelling District 
for the purpose of "redeveloping the site (49,5 x 149,5) by 
constructing a duplex dwelling as per the attached plans. The 
present development is an old one bedroom house (photos enclosed),* 
Assessments: Land 11,937 - Improvements 1,732, There are only 
two lots of this size in the area, Vancouver City Planning and 
Zoning departments have advised there is no long range plan for 
change of present zoning. The applicant is prepared to commence 
development of the site as soon as zoning would be granted". 

The plans indicate a two storey structure, two dwelling units 
side-by-side on the upper floor each with two bedrooms, the base- 
ment unused and a two-car carport to serve the two units. 

This property has a frontage of 49' and a depth of 3 49^' as is 
the single family site inunediately to the east, the remaining 
lots on the north side of Broadway are generally 33' in width by 
a similar depth, all are zoned RS-1 Single Family and occupied by 
single family homes. 

The Technical Planning Board at its meeting of June 15, 1973, 
recommended that the application be NOT APPROVED such rezoning 
would create an isolated tVK>-faraily site in an area otherwise 
zoned and developed for single-family dwellings. 

On July 6, 1973, the Vancouver City Planning Commission endorsed 
the recommendation of the Technical Planning Board, 

It is RECOMMENDED the application be refused in accordance with 
the recommendations of the Technical Planning Board and the 
Vancouver City Planning Commission, "' 

♦ (Photographs arc on file in City Clork's Oft ice) 

Mr. Victor Wittenberg, one of the applicants, appeared in support 
of the application. 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT the recommendation of the Technical Planning Board endorsed 
by the Vancouver City Planning Commission contained in the foregoing 
Departmental Report, be approved and therefore this application for 
rezoning be refused. 


- CARRIED UNANIMOUSLY 
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DELEGATIONS AND UNFINISHED BUSINESS (cont'd) 
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West End Street Widths 

On December iS, 1973, the Coioncil deferred the City Engineer's 
Departmental Report under date of December 14, 1973, in regard to 
pavement construction re West End streets and partic\ilarly dealing 
with the aspect of widths, setting out the following recommendations: 

(a) Local Access Streets in the West End be constructed to a 
width of 27 feet. 

(b) Robson Street, iSOO and 1900 blocks, be paved to 31 foot 
width, 

(c) Nelson Street, 1900 and 2000 blocks, be paved to 27 foot 
width, 

(d) Nelson Street, iSOO block, be paved to a width between 
25 and 26 feet, 

(e) Lagoon Drive be paved to a width of 24 feet. 
The Council heard delegations as follows on this matter, 

(a) Citizens Council on Civic Development - brief filed dated 
January 15, 1974, against the Engineer's proposals, 

(b) Chartered Investments - brief filed asking 

(i) Ban all parking in lanes and streets 
(iij Increase parking requirements to 150?^ 
(iii) Allow parcades above ground and not be 
included in building density, 

(c) West End Community Council - brief filed dated January 15, 
1974, against the Engineer's proposals, 

(d) West End and Downtown Ratepayers' and Community Association - 
oral presentation made in favour of widening programme, 

(e) West End Resource Council - brief filed dated January, 1974, 
opposing the widening but if necessary, first a study be made 
of the possible threat to the trees and the implications of 
widening in terms cf traffic flow, 

(f ) West End Community Centre Association - filed brief date 
January 15, 1974, against the Engineer's proposals, 

(g) Citizens Group - oral presentation made against the Engineer's 
proposals, 

(h) Park Board - Commissioner McCreery appeared on behalf of the 
Park Board advising the Board has consistently opposed any 
widening of the streets in the West End, 

(i) West End Planning Team - represented by Mr, L, Uibel submitted 
a list of recommendations representing the West End Planning 
Team's position for changes in the City Engineer's recom- 
mendations, 

MOVED by Aid, Massey, 
SECONDED by Aid, Gibson, 

THAT the West End streets proposed for paving and set out in the 
City Engineer's report of December 14, 1973, be constructed to the 
existing widths only; 

FURTHER that the City Engineer report back on loading bays where 
absolutely necessary, 

- CARRIED 

(Alderman Hardwick voted against the motion) 

cont 'd. * . . 
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DELEGATIONS AND UNFINISHED BUSINESS (cont'd) 

West End Street Widths 
( continued) 

MOVED by Aid. Hardwick in amendment, 
SECONDED by Aid. Bowers, 

THAT the motion of Aldermen Massey and Gibson be tabled; 

FURTHER that the briefs received together with representations 
made be referred to the Engineering Department and the West End 
Planning Team for consideration and report, taking as a guideline 
that trees be at least two feet from the pavement. 

- LOST 

(Aldermen Gibson, Linnell, Marzari, Massey, Pendakur and 
Mayor Phillips voted against the motion) 

(The motion of Aldermen Massey and Gibson was put and carried.) 

Sands Motor Hotel Expansion 

Alderman Hardwick, on behalf of the Special Committee appointed 
by Council respecting proposed Sands Motor Hotel expansion, reported 
as follows under date of January 15, 1974: 

" The undersigned and Aldermen Linnell and Volrich were 
appointed, on December 11, 1973, to a Special Committee to meet 
with the principals of United Equities Limited re the resolution 
of certain matters in connection with the proposed expansion of 
the Sands Motor Hotel, at the corner of Davie and Denman Streets. 

The Committee met with the principals of United Equities 
Limited on January 8 and January 15, 1974, and at those meetings 
discussions took place on the contents of the attached report 
from the Law Department, dated December 7, 1973. 

Ten specific issues were raised with United Equities Limited 
and the response of United Equities Limited to seven of them is 
detailed in the letter dated January 10, 1974, also attached. 

Your Committee is of the opinion that the remaining items 
are of such a nature that resolution of them by negotiation is 
not available and the Committee therefore: 

RECOMMENDS that the matter of the Development Permit 
application of United Equities Limited, for the expansion of 
the Sands Motor Hotel, be referred back to the Technical Planning 
Board with the instruction that it be processed in the normal 
manner, the Board taking into account the statements made in 
the letter of United Equities Limited dated January 10, 1974. " 

(The attached report referred to from 
the Law Department is on file in the 
City Clerk's Office.) 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT the recommendation in the foregoing Special Committee's report, 
be approved. 

- CARRIED 

(Aldermen Marzari, Massey and Rankin voted against the motion) 

MOVED by Aid. Massey, 
SECONDED by Aid. Marzari, 

TMT this matter be deferred for one week. 

- LOST 

(Aldermen Bowers, Gibson, Harcourt, Hardwick, Linnell, Pendakur, 
Rankin, Volrich and Mayor Phillips voted against the motion) 

(The motion of Aldermen Hardwick and Linnell was put and carried.) 


The Council adjourned at approximately 9:25 p.m. 


The foregoing are Minutes of the Regular Council meeting 
January 15, 1974, adopted on January 22, 1974. 


MAYOR 



CITY CLERK 
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WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 


RECOMMENDATIONS ; 
1 • Closing Walkway in Salish Subdivision 

The City Engineer reports as follows: 

"The Crown Dominion issued Letters Patent to the roads and walkways 
in Salish Subdivision of part of Musqueam Indian Reserve No. 2 to the City 
of Vancouver for one dollar. On accepting the Letters Patent, the City 
covenanted to return to the Crown any portion of the roads or walkways 
which became surplus to the highway requirements of the subdivision.' The 
most southerly walkway shown as road and outlined red on plan marginally 
numbered LF6823 is surplus to our highway requirements. This walkway stops 
at a steep bank and will not be required for future extension or for utilities. 
The Crown has requested the City to close this portion of highway and return 
title to the Crown in order that it may be subdivided with the adjacent Lots 
10 and 11. 

1 RECOMMEND that the closed road shown outlined red on plan marginally 
numbered LF6823 be closed, stopped up and returned to the Crown in order to 
have the said area subdivided with the adjacent Lots 10 and 11." 

Your Board RECOMMENDS that the foregoing be approved. 

2. Water Main Installation - 1973 Capital E^udget 
The City Engineer reports as follows: 

"The area bounded by 33rd Avenue, 54th Avenue, Oak Street and Cypress 
Street is subject to low summer pressures. At many locations the system pressure 
falls below minimum design for more than 24 hours resulting in very little water 
for fire protection. To maintain water pressure it is necessary to increase 
feed main capacity. 

To alleviate this, it is proposed to parallel tlie existing 33rd Avenue 
Main from Little Mountain Reservoir to Oak Street with 2,950 feet of 30-inch 
diameter main and parallel the existing Hudson Street Main from 33rd Avenue 
to 37th Avenue with 1,320 feet of 24-inch main. The pressure loss of 30 p.s.i. 
now experienced in the feed main systen would be reduced by approximately 
20 p.s.i. 

Because the alignment of the Hudson Street Main Is through the Van Dusen 
Botanical Gardens, the Parks Board lias requested that the new walermain be 
installed prior to April 1st, 1974 In order not to interfere with the Parks 
Board's spring planting schedule. 

Tlie estimated cost of installiruj the 1,320 foot of 24-lnch watL'rmait\ is 

$80,000. 

I RHCOMMENL) the Installation of the 24-inch wntormnin be npf).r()VO(l aiul 
that $80,000 be af>propri ated from the 1973 Waterworks i^af^ital Mudgci, 'CiLy 
Subdlvislon-Unallocnted ' , Account Numl)or 12y/70()j." 

Your Moard Rl:i ^OMMLNIJS Lhat the foregoing he approved. 

3. Request of Mr. J. Belong to Salvage at 
the Vancouver Sanitary Landfill 

The City Engineer reports as follows: 

"Mr. J. Belong has requested that Mr. E. Belong be permitted to 
salvage at the Vancouver Sanitary Landfill. A similar request was received 
in December 1970 from Mr. E. Belong, which was not allowed by resolution of 
City Council on February 2, 1971. 

Cont'd . . . 
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The request was not approved for the following general reasons: 

1) The cost of operating the disposal site will be increased. 

2) The Pollution Control Branch regulations prohibit salvaging 
at a disposal site. 

3) The Delta Municipal Council indicated opposition to a salvage 
operation of this nature since it would tend to disrupt the 
orderly placement of material within the landfill site. 

4) The City Medical Health Officer has stated that retrieval of 
salvageable commodities from the site could not be considered 
as favouring good public health practice. 

The City Engineer recommends that the request of Mr. Belong to 
salvage at the Vancouver Sanitary Landfill be not approved." 

Your Board RECOMMENDS that the foregoing report of the City Engineer 
be adopted. 


DELEGATION REQUEST - MR. J. BELONG 


4^ Tender No. 41-73-3 Trailer Mounted Rear Loader Refuse 
Packers 


The City Engineer and Purchasing Agent report as follows: 

"Tenders for the above were opened by your Board on November 26, 
1973 and referred to our Departments. 

A working copy of the tabulation is on file in the office of 
the Purchasing Ag^nt. 

Funds for this purchase are provided from the Truck Plant 
Replacement Fund . 

Three bids for trailer-mounted units were received, two from 
Reliance Truck and Equipment Ltd. and one from A.R. Williams Ltd. Two of 
the units were alternate bids, one from Reliance Truck and one from A.R. 
Williams, and offer greater payloads. However, neither unit can meet the 
gross vehicle weight restrictions of the B.C. Motor Vehicle Act and therefore 
cannot legally carry the greater payloads. 

We recommend acceptance of the only bid to meet specifications 
(low bid overall) from Reliance truck and Equipment for six (6) only trailer 
mounted refuse packers Heil model Mark III at a total cost of $131,460 ($21,660 
each plus $250 each for large bore packing cylinders) plus 5% Provincial Sales 
Tax." 

Your Board RECOMMENDS that the recommendation of the City 
Engineer and Purchasing Agent be approved. 


5. Tender No. 46-73-4 - Supply and Delivery of Waterworks 
and Sewers Grey Iron Castings 

Tenders for the above were opened by your Board on December 3, 1973 ani? 
referred to the City Engineer and Purchasing Agent for report. The 
officials concerned report as follows i 

"The working copy of the tabulation is on file in the Purchasing Agent' 
Office. 


Cont'd . 
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Clause 5 cont'd 


Ihe 5% Provincial S.S, Tax is in addition to all prices shown. The 
Federal Sales Tax is included in the total estimated prices for Waterworks 
Castings and excluded from the total estimated prices for Sewer Castings 
tecause the City of Vancouver is exempt. 

Ihe City Engineer and Purchasing Agent RECOMMEND acceptance of the follow- 
ing low bids for a 12-month contract: 


SCHEDULE I - WATERWORKS CASTINGS 


Name of Firm 


No . of I tems I tem No ' s . 


McLean & Powell 
Iron Works Ltd, 


Associated Foundry Ltd, 


13 


McLean & Powell Iron 
Works Ltd, 


Dabney Foundry Ltd. 
Maiinland Foundry Ltd. 
Associated Foundry Ltd, 


ESTIMATED TOTAL OF AWARDS FOR BOTH 
WATERWORKS AND SEWER CASTINGS - 


Ybur Board RECC»4MENDS that the recommendation of the City Engineer and 
Pir chasing Agent be approved, subject to a contract satisfactory to the 
Corporation Counsel, 


1 to 11 incl., 
15 & 16, 

12 to 14 incl. 


Estimated Total Cost for 
a 12-Month Period, 


$15,778,46 
$26,790,00 


SCHEDULE II - SSWER CASTINGS 


4 
4 

2 
1 


22,23,24 & 27 
17,18, 20 & 21 
25 & 26 
19 


$ 1,659.95 
$58,238.00 
$90,480.00 
$ 1,630.00 


$194,576,41 Plus 5% 
Provincial S.S, Tax. 


6. Tender No. 29-73-21 - Electric Wire, 
Cable and Conduit ^ 


Tenders for the above wc. opened by your Board on October 15, 1973 
dnd referred to the City Engineer and Purchasing Agent for report. 
The officials concerned report as follows: 

"The working copy of the tabulation is on file in the Purchasing 
Agent's Office, 

The tender call was in four sections for a total of 41 items, and 
requested prices for one, two and three year periods. These prices ar« 
ba^ed on discounts from current published price lists. The discounts 
will remain constant for the term of the contract, but the price lists 
may chauige from time to time and the one in effect at the time the 
goods are ordered will apply. 

Five firms submitted tenders. Of these, only Westinghouse Sales and 
Distribution Company submitted a tender for more than one year, i,e.. j 
for either a one, two or three year period, as the City desires, A 
three-year contract is desirable for the following reasons :- 

(a) The City would have some assurance of obtaining items that aore in 
1 short supply, 

(b) Costs of tendering each year will be eliminated. 


Cont'd 
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Clause 6 cont'd 

PARTS I AND III - Ideal Electric (Western) Ltd. are overall low for 
a saving of $32.35 over Westinghouse Sales and Distribution Company. 
Their tender was for a one-year period only. However, Paurt I rep- 
resents approximately 75% of the total value of Parts I and III and 
Westinghd>^se Sales and Distribution Co. were low by approximately 
$81.33 on Part I, auid, at the same time, offered a contract up to a 
three year period. 

PART II - No tenders were received for this one item. ** (see below) 

PART IV - The overall low bidder, Nedco Ltd., has found it necessary 
to withdraw their bid as their source of supply cannot guarantee de- 
livery, aind prices to them have increased considerably since tendering. 
Westinghouse Sales and Distribution tendered the next- to- low bid for 
this part. 

RECOMMENDATION 

The City Engineer and Purchasing Agent recommend as follows: 

PARTS I. Ill & IV - Westinghouse Sales aind Distribution Co., the 
overall low bid, for a three yeaor period, at an estimated yearly 
cost of $71,422.86, plus the 5% Provincial S,S. Tax. 

PART II - That the Purchasing Agent's Office locate a source and 
negotiate a price for this one item. " 

Your Board recommends that the recommendation of the City Engineer 
and Purchasing Agent be approved, subject to a contract satisfactory 
to the Corporation Counsel. 

** Neoprene covered galv. guy strand. 


FOR COUNCIL ACTION SEE PA5E(S)..5{A5i^ 
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BUILDING AND PLANNING MATTERS 


CONSIDERATION 


A-4 


1. Strata Title Application - New Construction 
#4300 Valley Drive - Lot 3, D.L.526 
103 Dwelling Units - Marathon Realty Co. Ltd. 

The Director of Planning and the Director of Finance report as 
follows : 


"In accordance with the City's current regulations governing 
the approval of Strata Title applications for new buildings, an 
application has been received from the Marathon Realty Co. Ltd. for 
approval of a Strata plan for a new condominium development, 
consisting of five (5) separate buildings which form part of the 
Arbutus Village development. 

The applicants have submitted a prospectus which relates to 103 
Strata lots consisting of 84 Strata lots in a six-storey rein- 
forced concrete building and 19 Strata lots in four townhouses 
of two-storey timber construction. 

The prospectus provides the following information under the 
appropriate sections of the regulations : 

(N.B. See Appendix A for Site Plan) 

Section 1(2) - Financing 

Subsection (a) - true interest on any financing 
Subsection (b) - any bonusing of financing 

Subsection (c) - details of a management contract and monthly 

servicing 

Subsection (d) - taxes and all other costs 

The Director of Finance has reviewed the prospectus with regard 
to the above-noted section of the regulations and finds the 
following : 

Financing 

Interim financing for the construction is being provided by Mara- 
thon Realty Co. Ltd. Mortgage financing is available to purchasers 
through the Royal Bank of Canada but it is not a requirement that the 
purchaser make use of the arrangements with the Royal Bank. The 
interest rate on these mortgages is fixed for a thirty-day period 
whereupon it is subject to revision in accordance with prevailing 
market rates. 

Second Mortgage financing is available through the Provincial 
Government. 

Management Contract 

A management contract has been negotiated with Arbutus Management 
Ltd. and will be executed when the Strata plan has been deposited 
at the Land Registry Office. 

The fee payable to the Manager by the Strata lot owners is $10.00 
per unit per month. 

The contract is for five years terminable as provided in the agree- 
ment and in accordance with the provisions of the Strata Titles 
Act. 

A copy of the proposed contract is attached to the prospectus. 


cont'd. 
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Clause No.l continued 


Monthly Servicing 
The estimated monthly assessment for each unit is as follows: 

Type Sq. Ft. Estimated Cost 

Per Month 


Apartments 



1 A 

790 

$ 51.75 


7 R 7 

DX . D D 

1 B 

884 

57. 90 

1 BS 

881 

57.71 

1 C 

949 

62.16 

1 CS 

946 

61. 96 

1 D 

595 

38.97 

2 A 

1161 

76. 05 

2 B 

1199 

78.54 

Townhouses 



2 F 

1252 

71.47 

3 B 

1457 

•8.3.17 

3 C 

1443 

82.37 

3 D 

1604 

91.56 

3 DE 

1624 

92.70 

3 E 

1872 

106.86 

3 F 

1990 

113.60 


The above estimates include the following items: 


General Operating - caretaker, insurance, management fee, legal 
fees, audit fees, stationery, bank charges, bad debts and security. 
General Maintenance - cleaning, decorating, structural/ electrical, 
plumbing, heating, elevators, pool, recreation equipment, roads 
and parking, snow removal, landscaping and miscellaneous. Utilities 
- electricity, gas, water, garbage, telephone and laundry. General 
reserve and Recreation Centre allocation. 

Full details of budgeting costs are given on pages 11, 12, 15 and 
16 of a General Information booklet attached to the prospectus. 

Taxes and Other Costs 


An estimate of the monthly property taxes attributable to the 
various units for the year 1974 is as follows: 


Apartments 


1 A 

$ 18.75 

1 AS 

18.75 

I B 

21.23 

1 BS 

21.23 

1 C 

22.87 

I CS 

22.87 

I D 

14.33 

2 A 

36. 08 

2 B 

36. 33 

Townhouses 


2 F 

39.00 

3 B 

50.00 

3 C 

49.00 

3 D 

55.00 

3 DE 

55. 00 

3 E 

67.00 

3 F 

70.00 


Other than property taxes and the monthly assessments referred to 
above, there are no other anticipat^ed common? expenses . 

i : :! a- - i !. cent' 
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Clause No.l continued 

Sub-Section (e) Shared Facilities & Conunon Areas 

The Director of Planning has examined the prospectus and plans 
and finds the following: 

Swimming Pool 

There is one outdoor swimming pool situate on the common property. 
Recreation Centre 

The Recreation Centre will be provided for the exclusive use of the 
residents of Arbutus Village. The centre will be located on the 
lower floor of the Arbutus Village Square Shopping Centre and it is 
estimated that it will be available for occupancy in the Fall of 
1974. 


Facilities to be provided will include covered swimming pool, saunas, 
lounge, administration offices and general purpose rooms for recre- 
ational and social activities. 

It is the intent of Marathon Realty Co. Ltd. to enter into an agree- 
ment with the Arbutus Village Strata Corporations. This agreement 
will provide for the exclusive use of the recreation centre by 
the residents of Arbutus Village. The cost to be borne by the 
Strata Corporations under the terms of this agreement will be 
limited to operating and maintenance costs applicable to the 
recreation centre. Examples of such costs are insurance, property 
taxes, electricity, heating and building maintenance and repair. 

Parking 


(i) Apartments - each one bedroom strata lot will be assigned 
the exclusive use of one parking space and each two- 
bedroom strata lot will be assigned the exclusive use of 
two parking spaces in the basement of the building in 
which the strata lots are located. 

(ii) Townhouses - each townhouse shall have the exclusive use 
of the covered carport area contiguous to it. 

(iii) Guest Parking - will be available on the common area subject 
to the control of the Strata Council. 

Patios 


(i) Apartments - each ground floor strata lot will be granted 
the exclusive use to the precast concrete patio area 
contiguous to its living-dining room. 

(ii) Townhouses - each will be granted the exclusive use of (a) 
the bricked wall area adjoining the carport and the front 
entrance, and (b) the precast concrete patio area contiguous 
to the living-dining room. 

1 Jalconies 


'?he balconies attached to and directly accessible from a strata lot 
are for the exclusive use of that strata lot. 

Storage Lockers 


llach apartment strata lot will be assigned the exclusive use of one 
i.ocker located in the locker room in the basement of the building 
:.n which the strata lot is located. 

jaundry Room 


A laundry room located in the basement of the apartment strata build- 
ing is provided for the use of the apartment strata lot owners. 

cont'd. . 
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Clause No.l cont.i,ni>p.d 


Note: The Strata Corporation will grant to the owners the 
exclusive use provisions outlined above when the Strata Plan 
has been deposited at the Land Regstry Office and prior to 
conveyance of any strata lots. 

I Section 1(3) - Quality of Constructio n 

The City Building Inspector advises that he has received a 
letter from Zoltan S. Kiss, Architect, in which he states that 
the buildings compare favorably with the quality control re- 
quirements of Central Mortgage and Housing Corporation as contained 
in the Canadian Code for Residential Construction." 


Your Board submits the above report for Council's CONSIDERATION. 


RECOMMENDATION 

2. Interdepartmental and Aldermanic Library 

Council, on December 11, 1973 instructed the Board of Admin- 
istration to report on the minimal cost of refinishing the vacated 
Board offices located at the east side of the third floor. 

In this regard, your Board has received the following report 
from the Assistant Director, Construction & Maintenance Division: 

"The cost to provide minimum refinishing in the vacated 
Board of Administration offices is estimated at approx- 
imately $1,500. The walls should be painted, the old 
carpets removed, existing floor tile repaired or re- 
placed and electrical and telephone outlets removed 
from the floor locations. 

It is now apparent that if we arc to achieve a workable) 
pi-ogram for scheduling the alterations in the City Clerk's 
Office and still allow that Department to function c^ffoct- 
ivc^ly, it is necessary that temporary space be found for 
fpur Committee Clerks and four supporting clerical staff. 
The vacated Board of Administration Office is ideal for 
the purpose and is the only space available. 

It is expected that the space will be required for a 
period of six months, effective immediately. 

It is requested that any refinishing work be deferred 
for approximately six months and approval be granted 
for the use of this vacated space for the temporary 
accommodation of personnel from the City Clerk's Office." 

Your Board wo u I. d RECOMMEND that approval l)(> ^fi'iited in nccord- 
ance with the foregoing report. 


FOR COUNCIL ACTION SEE PAGE(S)....£^ 
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FIRE AKD T'RAFFIC ilATTERS 

Uecominendation 


;.. Tender No . 39-73-7 - Fir e Trucks 

Tenders for the above were opened by your Board on November 19, 
1973, and referred to the Fire Chief, City Engineer and Purchasing Agent 
for report. The officials concerned report as follows: 

"This tender called for prices for two 1050 Imp GPM Triple 
Combination Pumper Fire Trucks and two 100 ft. Aerial Ladder Fire Trucks. 

On July 31, 1973, Council approved funds for this purchase in 
advance of the 1974 Budget. 

A working tabulation is on file in the office of the Purchasing 

Agent . 

Eight bids were submitted for this tender from four different 

suppliers . 

In the Fire Department's report to Council on July 31, 1973, 
the Fire Chief pointed out the immediate need for this equipment in ad- 
vance of the planned in-service date of 1975. These four fire trucks are 
required to: 

(^p) maintain our present fleet effectiveness with respect to 
1050 Imp GPM Pumper Trucks; 

(B) improve our fleet effectiveness by replacing two City service 
trucks with two 100 ft. aerial ladders. 

Delivery periods for fire apparatus are now substantially 
longer (6 to 12 months longer) than they were in 1970 when Council approved 
the present replacement policy for fire apparatus. The shortest possible 
delivery period is necessary to maintain fleet effectiveness and maintain 
the economics of the new replacement policy. 

The low bid meets specifications and is submitted by Howard 
Distributors Ltd. for fire trucks mounted on Ford chassis at a cost of; 

(A/ $50,385.95 each for 1050 Imp GPM pumper fire trucks 

(B) $78,425.40 each for 100 ft. aerial ladder fire trucks. 

Normally, we would recommend acceptance of this bid, but because 
delivery of the low bid as well as any of the fire trucks offered mounted 
on either Ford or White chassis cannot be made until late 1975, we are not 
recommending the low bid. 

Howard Distributors Ltd., the low bid, also offered two alternative 
bids. One of these alternatives uses Imperial chassis. Howard Distributors 
Ltd. is the only bidder to offer fire trucks using Imperial chassis and will 
guarantee a delivery period of nine months from date of purchase order. In 
order to ensure delivery performance the bidder has agreed to pay a penalty 
of $30 per day per unit for every day the delivery date exceeds the nine month 
period. 

The extra cost of the alternate bid for Imperial chassis over 
the low bid using Ford chassis is: 

(A) $3,569.85 each for the 1050 Imp GPM pumper trucks, 

and 

(B $5,977.60 each for the 100 ft. aerial ladder trucks. 


Cent ' d 
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This represents a total increase in price for the four trucks 
of $19,094.90, or 7.4% over the low bid. This extra cost for the improved 
delivery date is offset in part by savings of up to $10,000 in repair 
costs which could occur if the old units are to be kept in service for 
an additional six months or more. 

In addition, after the bids were closed, the low bidder, 
Howard Distributors Limited, offered a quantity discount of $9,239.60 
if all four units are purchased using Imperial chassis. Because Howard 
Distributors Ltd. would be the successful bidder even if we do not take 
advantage of the shorter delivery time, we recommend that the City take 
advantage of this quantity discount. 

Also, as noted earlier, Howard Distributors Ltd. has offered 
to pay a penalty for late delivery if the Imperial chassis are ordered. 
This will amount to an excess of $11,000 if the 9-month delivery promised 
is delayed to the most optimistic delivery period offered by any of the 
other bidders. 

ITEM 1 - 1050 Imp GPM Triple Combination Pumper Fire Trucks 

We RECOMMEND acceptance of the alternative bid from the low bidder, 
Howard Distributors Ltd. for two only Pierreville Model 1050 Imp GPM Triple 
Combination Pumper Fire Trucks mounted on Imperial chassis at a total cost of 
$107,911.60 ($53,955.80 each), less a quantity discount of $1,801.60 plus 5% 
Provincial Sales Tax. 

ITEM 2 - 100 Ft. Aerial Ladder Fire Trucks 

We RECOMMEND acceptance of the alternate bid from the low bidder, 
Howard Distributors Ltd., for two only Pierreville 100 ft. Aerial Ladder Fire 
Trucks mounted on Imperial chassis at a total cost of $168,806.00 ($84,403.00 
each), less a quantity discount of $7,438.00 plus 5% Provincial Sales Tax". 

Your Board RECOMMENDS that the recommendations of the Fire Chief, 
City Engineer, and Purchasing Agent be approved. 


FOR COUJKIL ACTIOU SEE PAGE(S) 
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FINANCE MATTERS 


RE COMMENDAT I ON 


1. Probation Services Department and Provincial 
Courts (Family Division) - Re-organization 

Your Board has had an examination made of the Probation Services 
Department and the Provincial Courts (Family Division) to eliminate 
the causes of complaints received during 1973, the principal 
complaints being: (1) the length of time elapsing between the 
date of making an application under the Family Relations Act and 
the date of the Court Hearing, and ( 2 ) the backlog of work 
accumulated by the Probation Officers dealing with Family matters. 

The attached report has now been received; the recommendations are 
as follows: 


A. Reciprocal Enforcement of Maintenance Orders (REMO)- (See Page 
two of attached report for details) 

(i) On receipt of documents, a summons to be issued with 
a returnable date five working days ahead of issue date 
(instead of 21 days as at present). 

(ii) A letter of explanation to be sent with each summons. 

(iii) The husband will not be interviewed by a Probation 
Officer prior to the Court Hearing and the Probation Officer 
will not become involved unless so ordered by the Judge. 

(iv) All reasonable steps will be taken by the Court 
Administrator before returning the documents to the Attorney 
General "not able to locate" . 

(v) The Provincial Courts Department to process "REMO" 
items; the "Probation Assistant" position to be transferred 
to that Department for that purpose. 

B. Assault Charges - (See Page four of attached report for details) 

A Probation Officer will be present in Court but will 
not conduct a "pre-Court" interview or become involved unless 
so instructed by the Judge hearing the case. 

C. Family Relations Act and other Cases - (See Page five of attached 
report for details) . 

The Supervisor, when assigning cases, will set a date by which 
the case should appear before a Judge of the Family Division and 
will review cases periodically with each Probation Officer. 

D. Integration of Services -(See Page six of attached report for 
details) 

The Probation Service be organized into five (5) District Teams 
comprised of both Family and Juvenile Probation Officers. The 
Departmental Staffing establishment will then be: 

Distric t 

Burrard 
North 
East 
South 
West 

27 


6 Probation Officers 
6 

^ M M 

^ II M 

c n II 


Continued 
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Intake 

Juvenile 1 

Family 2^ 3 Probation Officers 

Chief Probation Officer 1 

Asst. " " 1 

Clerk Steno IV (Secretary) 1 

Total Establishment 33 


E . Additional Staff Requirement and Estimated Costs 

- (See Page eight of attached report for details) . 

(i) To implement the recommendation "D" the following 

additional positions be established. 


1 - Probation Officer III 

2 - " " II 
1 - " "I 


(ii) Estimated Costs - Additional 

Salaries & Fringe Benefits $50,720 
Auto Allowances 2,340 
Paging Devices 3 , 000 

$56, 060 


F. Tho positions be classified by the Director of Personnel 

Services and submitted to the Board of Administration for 
approval . 


G. If this report is approved, the additional costs to be 

included in the 1974 Departmental Budget of Expenditures 
and authorization granted for expenditure of necessary funds 
prior to approval of the budget. 


NOTES (a) This report has been discussed with the Business 
Manager of the Municipal and Regional Employees 
Union. He concurs herein. 


(b) This report has been reviewed by His Honour, District 
Judge L.S. Eckardt and the Administrator of the 
Provincial Courts. They concur with the recommended 
procedures . 

Your Board recommends adoption of the recommendations of this report. 


2 . Vancouver Public Library - Staff Changes 

The Director of the Vancouveir Public Library reports as follows: 

A. Hastings Branch Library 

The Systems Analyst (Library) has reviewed the clerical 
staffing at the Hastings Branch Library and recommends the followiiui 
reductions : 

From To Saving 

Library Clerk II 115 hrs. per week 98 hrs . per week 17 hrs . per we« 'k 

Library Clerk I 80 hrs. per week 70 hrs. per week 10 hrs. per week 

Annual recurring savings at 1973 rates and including fringe benefits 
at 10% amounts to $5,235.00. 

B. Co-ordinator ' s Office 

Two Librarians IV are responsible for the co-ordination of both 
the adult and the children's library services. They are assisted by 
one Library Clerk III. 

cont ' d .... 
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Clause No. 2 (cont'd) 


The principal duties include: 

(a) Movement of Pool books between branches to give 
maximum use of each volume. 

(b) Control of book selection by branches and resultant 
expenditure of funds available. 

(c) Bookings and related arrangements for use of meeting 
rooms . 

Because of an increase in the number of existing libraries and 
the greater use of meeting rooms including additional meeting rooms 
made available by vacation of the premises at Robson St. by the 
City Archivist, it is no longer possible for one Library Clerk to 
provide adequate clerical service to the two Senior Professional 
Librarians. The service of these Librarians is deteriorating. 

It is recommended that one new clerical position be established. 
Duties will include typing a variety of material including letters, 
memoranda, order cards, book lists, etc.; filing; and assisting the 
senior clerk in clerical and manual duties. This is work at the 
Library Clerk II, Pay Grade 9 ($470-552) level of complexity and 
responsibility and classification as such is recommended effective 
I when filled. 

Annual recurring cost of this position at 1973 rates and 
including fringe benefits at 10% amounts to $7,286.00. 


Ha 
B 


ra 


stings 
nch 


Summary 


Abolish _1 fulltime position 


Abolish _10 hours per week 


Increase P.T. 18 hours per 
week 

1^ New Position - 
Co-ordinator ' s Office 


Classification 

Library Clerk II 
Pay grade 9 
($470-552) 

Library Clerk I 
Pay Grade 4 
($2.57 - $2.98) 


Effective Date 

When vacated 
(Approx.Feb 28/73] 


When approved 


Library Clerk II When filled 
Pay Grade 9 
($3.09 - $3.63) 

Library Clerk 11 When filled 
Pay Grade 9 

$470-552 


NOTE This recommendation is concurred in by the Vancouver Public 
Library Staff Association Local 391, C.U.P.E. 

The Vancouver Public Library Board at its regular meeting on December 
12, 1973, approved the changes outlined above and requested approval 
of authorization and expenditure of the net cost of $2,051.00 per 
annum (1973 rates). 

Your Board recommends that this report be approved and the request 
of the Vancouver Public Library Board be granted. 


INFORMATION 


3. 1974 Assessment Roll 


The Assessment Commissioner reports: 


"The following are the 1974 taxable Assessment Roll totals as at 
the Roll closing date of December 27th, 1973. These totals will be subject 
to appeal to the Court of Revision. 


cont ' d 
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Clause No. 3 (cont'd) 


1974 Assessment Roll 

Summary of Taxable Values 
(1973 Comparative Amounts in brackets) 


School Purposes 


Land 

Improvements(Bui1clings, etc.) 
Improvements (Machinery & Fixtures, etc.) 

General Purposes 

Land 

Improvements (Buildings, etc.) 


1974 

$913,725,017 
1,102,855,746 
269,696,404 


1973 

$759,576,656 
892,834,011 
204,926,012 


$2,099,667,312 
2,453,255,228 


$1,843,585,906 
2,161,940,137 


In 1973 an amendment was made to the Assessment Equalization Act so 
that the 1974 assessments for School, Hospital and Municipal Finance purposes 
have been determined on a different basis than that used for the 1973 assess- 
ments. This amendment is generally known as "Bill 71". The effect of this 
legislative change is to remove the statutory limitations on all property 
except that which is "used for residential purposes or classified as farm land". 
The types of property which will continue to be subject to limitation are single 
family homes, duplexes, apartments (including self-owned and condominiums), and 
conversions. These properties appear in the 1974 Assessment Roll at 40% of the 
General Purposes amount but may be less if restricted by the 10% limitation 
over the 1973 assessed value. 

Property which is NOT "used for residential purposes" appears in the 
1974 Assessment Roll at 50% of the General Purposes amount. This includes all 
commercial and industrial property, vacant land and machinery and equipment. 

In 1973 the Legislature also enacted "The Mobile Home Tax Act" com- 
monly known as Bill 181. This act makes the owner of a mobile home subject to 
all municipal taxation, except the land on which the mobile honip is located, 
which is assessed directly to the owner of the mobile home park. There are 
approximately 80 mobile homes in the City of Vancouver in three locations. The 
owner of a mobile home is entitled to the Provincial Home-owner Q^ant and the 
Home Acquisition Grant. 

The report to Council last year advised that authority had been 
received from the Provincial Assessment Commissioner which eliminated the 10% 
restriction in respect of land assessments for the 1973 Roll in Vancouver. 
Because of this land assessments were able to be assessed on an equitable basis 
last year which has minimized the effect of Bill 71 on the 1974 Assessment Roll. 


It SHOULD BE REMEMBERED THAT THERE IS NO STATUTORY LIMITATION ON ASSESSED 
VALUES FOR GENERAL MUNICIPAL PURPOSES IN THE CITY OF VANCOUVER." 


Your Board submits the foregoing for the information of Council. 


CONSIDERATION 


4. Grants in Lieu of General, School, Hospital and 
Municipal Finance Authority Taxes 

The Director of Finance has reported to your Board as follows: 

"Requests for grants in lieu of taxes have been received from 
the follovfing organizations. 

The Assessment Commissioner has certified the properties will 
be shown as exempt on the 1974 Assessment Roll in accordance with Charter 
provisions and the Corporation Counsel has confirmed the charitable 
organizations qualify for this exemption under Section 396(c) of the 
Vancouver Charter. 


These Requests for grants in lieu of taxes for the period from 
proof of occupancy or the date of the first building inspection to the 
date the properties become exempt, are subject to Council approval. 


cont ' d 
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The requests are presented to Council in two sections, 

A, Religious Organizations 

1. Trinity Baptist Church $ 218.56 

6566 Granville Street - Lot 4 of 76/12/526 
Property acquired as an addition to the Church 
Occupied and in use from October 7, 1973 
Grant to cover period from October 7i 1973 to 

December 31, 1973 

B, Charitable Organizations 

1. Western Institute for the Deaf and 929.05 
B. C« Housing Foundation 

1400 East 11th Avenue - Lot 30/D/160/264A 
Senior Citizens Housing 
Occupied and in use from June 30, 1973 
Date of first building inspection January 1, 1973 
Grant to cover period from January 1, 1973 to 

December 31, 1973 

2. The Aurora Society 565.66 

2036 West 13th Avenue - Lot 7/425/526 
Rehabilitation Home for Women 
Occupied and in use from May 15 1 1973 
Registered to Society on June 1, 1973 
Grant to cover period from June 1, 1973 to 

December 31f 1973 

3. The Salvation Army 7,133.07 

248 East 11th Avenue - Lots 2-4/115/3OI 
Rehabilitation Residence for Men 
Occupied and in use from September 26, 1973 
Date of first building inspection August 3i 1972 
Grant to cover period from August 3i 1972 to 

December 3I, 1973 

4. Children's Aid Society $ 266,32 

3869 West 15th Avenue - Lot I1/1/168/54O 
Group Home 

Occupied and in use from August 15, 1973 
Grant to cover period from August 15, 1973 to 

December 31, 1973 


789.17 


5. Lower Mainland Society for Rehabilitation 
for Young Adults 

1872 West 10th Avenue - Lot 4/367/526 
Rehabilitation Residence for Men and Women 
Occupied and in use from January 7, 1973 
Grant to cover period from January 7, 1973 to 

December 3I, 1973 

6, Young Women's Christi.-m Association 2,686,72 
1200 West Broadway 

Day Care Centre & Home for Working Mothers 
Occupied and in use from April 1, 1973 
Grant to cover period from April 1, 1973 to 

December 31, 1973 

As grants in lieu of taxes are subject to Council approval, 
the above requests for grants in lieu of taxes amounting to $12,588,55 
in total are submitted for Council consideration," 


Your Board submits the forgoing report of the Director of 
Finance for Council CONSIDERATION. 


Board of Administration, January 11, 1974 .... (FINANCE - 6) 
5 . Takeover of Kerrisdale Arena by the Park Board 


Your Board has received the following report from the Director of 

Finance: 

"By letter of October 24, 1973 to Mayor Phillips and members of 
City Council the Chairman of the Park Board reported on an action of the 
Park Board of October 22, 1973, wherein it was resolved that the Board 
take over the staff and operation of the Kerrisdale Arena effective 
January 1, 1974, subject to agreement by City Council. It was further 
noted in the Park Board meeting that the Arena would be operated similarly 
to the Board's other rinks with special arrangements for Kerrisdale Community 
Centre Society sponsored programs and rentals. The Chairman's letter concluded 
with the request on behalf of the Board that City Council agree to the cancel- 
lation of Kerrisdale Arena lease from the Board to the Society, dated March 10, 
1970 and the Board take over staff and total operation of the Arena as of 
January 1 , 1974. 

By letters of November 9th and December 12th, the City Clerk requested 
additional information from the Park Board. The additional information requested 
related to legal and financial implications of the takeover, particularly with 
reference to any union problems that might exist in taking over the staff, legal 
input from the Corporation Counsel regarding the agreement, and the probable 
deficit in operating the Arena. 

By letter of December 19th, 1973 from the Chairman of the Park Board the 
following additional information was supplied: 

'a. There should be no union problem with the present staff as they are not 
presently represented by any union. The Personnel Department has made a 
complete survey of the staff in these positions, who no doubt will be absorbed 
by the inside Union, the Vancouver Municipal and Regional Employees' Union. 

B. The Corporation Counsel should certainly be requested to comment on the 
cancellation of the lease and takeover by the Park Board. 

C. The Arena has been operated by the Society with some losses in recent years 
and indications are that because of operating costs, the operating loss 
anticipated for 1974 will be $27,700. It is the Board's intention to 
include the amount in our 1974 maintenance and operating estimates to cover 
the anticipated operating losses. ' 

I have consulted with the Corporation Counsel on the question 
of the takeover and he advises that the Kerrisdale Community Centre 
Society, the Park Board and the City Council can jointly agree to 
the cancellation of the lease, and since the property is City pro- 
perty under the care, custody and management of the Park Board, the 
Park Board can take over its operation. 

With respect to the financial operations of the Arena I would point out 
that the Arena has operated at a profit for many years, but that the profit -has 
been decreasing resulting in a small loss ($1,024) in 1972, and because of the 
massive repairs and renovations in 1973 the Arena will have operated at a large 
loss in 1973. The Park Board is estimating the operating loss for 1974 to be 
$27,700. 

I am submitting to Council for consideration 

the request of the Board of Park Commissioners for City Council agreement 
to cancellation of the lease with the Kerrisdale Community Centre Society on the 
Kerrisdale Arena, and the takeover of the operations of the Arena by the Park Boan 
as of January 1, 1974." 

Your Board submits the above report of the Director of Finance for Council 
Consideration. 
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6 . Grant Request - Canadian Red Cross Society 
The City Clerk reports as follows: 

"A letter has been received in this office from the 
Canadian Red Cross Society requesting a grant to cover the 
rental of the Queen Elizabeth Theatre Rehearsal Room for a 
Blood Donor Clinic on Tuesday, January 29th, 1974. They 
advise that the Vancouver Vocational Institute has agreed 
to sponsor another Blood Donor Clinic on Tuesday, January 29, 
1974. As space at the Institute is non-existing, they have 
been advised by Mr. I. H. Dobbin, Manager, Queen Elizabeth 
Theatre, that the rehearsal room will be made available for 
their use on the above mentioned date. 

Council has dealt with similar requests in the past as 
follows : 


Sep. 14/73 Canadian Red Cross Rental of Theatre 

Rehearsal Room 

Feb. 27/73 Canadian Red Cross Rental of Theatre 

Rehearsal Room 

Sep. 22/72 Canadian Red Cross Rental of Theatre 

Rehearsal Room 


approved 
approved 
approved" 


Your Board submits the above report for the CONSIDERATION of 
Council . 

RECOMMENDATION 

7 . Extension of Contract for Ampex Computer Memory 

The Director of Finance reports as follows: 

"In August 1971 the City installed Ampex memory on the 
computer system. The contract called for a monthly payment of $1,060 
for a minimum of twelve months after which time the contract could be 
cancelled with 90 days prior notice. 

We have projected that the present computer system will be 
required until November, 1974. Ampex is willing to renegotiate our 
contract to reduce our monthly cost to $795 and shorten the cancella- 
tion period to 30 days, if we extend the contract to October 31, 1974. 
This change is to the City's advantage, giving a net saving of $3,285. 

It is RECOMMENDED 

(a) that the City's contract with Ampex Computer Products 
be extended until October 31, 1974, and that the 
monthly cost be reduced to $795, and the cancellation 
period be changed to 30 days." 

(B) that the Mayor and City Clerk be authorized to sign 
the addendum to the contract." 

Your Board RECOMMENDS that the above recommendation of the 
Director of Finance be approved. 


FOR COUNCIL ACIiOfJ SEE ^k^l[%\tLll^ 
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(PROPERTIES - 1) 


PROPERTY MATTERS 


INFORMATION 

National Harbours Board - Lease of 8,936 Square Feet Adjoining 
Stanley Park (Goal Har bo ur) _ 

The Supervisor of Property and Insurance reports as follows : 


"The City holds a lease dated March 2Uth 19$3 from the National 
Harbours Board covering 8,936 sqtiare feet of land and land covered by 
water adjoining Stanley Park. The area is sublet to the Royal 
Vancouver Yacht Club and comes under the jurisdiction of the Park Board. 
The document contains a i^ewal clause for a further twenty-one year 
term and as the present term expires on March 23rd 197U the Park Board 
has requested that the City exercise its option to renew. The National 
Harbours Board require that an option to renew be exercised ninety days 
before expiry of the lease and accordingly a registered letter advising 
that the City desires to exercise its option was forwarded to the 
National Harbours Board on December 19th 1973. 

This information is STiboiitted to Council for its information." 


Your Board 

SIBMITS the foregoing report of the Supervisor of Property and Insurance to 
Council for information. 

CONSIDERATION 

B.C. Muslim Association -- Church Site in Ghamplain Heights 


The Supervisor of Property & Insurance reports as follows:- 


"A letter has been forwarded to the City Clerk from Mr. Z. Gainie+, Solicitor 
for the B. C. Muslim Association, with respect to the site which Council 
authorized be set aside for the Association in Champlain Hei;?hts. 

On April 17th, 1973» after considering a report from the Director of 
Planning & Civic Development on Church Planning - Champlain Heights, and 
hearing representatives of the B. C. Muslim Association, Council approved 
the following recommendations : - 


At this meeting, the Association advised it was interested in a lon^-terra 
lease agreement. 

ITie Planning Department will be including in their design for Areas E and F 
in Champlain Heights, a site generally in accord with the Association 's 
specifications. However, it will be several months before the proposed scheme 
for these areas is finalized and several more months after the approval of the 
design before the lands are subdivided, serviced, and available for development. 
Estimated market values will be determined when the area has been resubdivided 
and proposed sites created, which the Planning Department estimate will be in 
about twenty- four months. 


•(b) 


give assurance to B. C. Muslim Association that, subject 
to agreed value and subject to obtaining a development 
permit, a site will be released to this Association on 
completion of design and the registration of the necessary 
subdivision plan; 


(c) 


pursue a general policy of leasing land for church purposes 
in Champlain Heights. • 


Cent 'd 
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(PROPERTIES 2) 


Clause 2 cont'd 


The Association state that, in their canvassing for contributions towards the 
cost of erecting a mosque, individxials and organizations approached seem under 
the impression that a leasehold interest in the land rather than ownership 
would, or might, affect the Association's security of tenure. They are now 
requesting Covincil reconsider its general policy of leasing land for church 
purposes in Champlai^ Heights, and in this particular instance sell the site 
to the Association. 
Your Board 

SUBMITS the' for ogo inn; to Council "for consideration. 


RECOMMENDATION 

3. Lease of 236 Campbell Ave. 

Lots 1-4, Block I|.9, District Lot I8I 

Villa Cathay Care Home Society (Formerly The Immaculate 
Conception Oriental Home) 


The Supervisor of Property and Insurance reports as follows :- 


"The above property, 236 Campbell Avenue, was acquired by Resolution of 
Council, October 11, I966, in connection with Redevelopment Project II, 
(Area A-5), from The Missionary Sisters of The Immaculate Conception. It 
consists of a two-storey and basement, hospital-type building, erected on a 
comer site, 100' x 100', and has been operated as a boarding and/or nursing 
home for elderly men of Oriental ancestry since its construction in 1928. The 
transaction was completed on May 1, 1969» and following consultation with the 
representatives of the two Senior Governments, the property was leased back to 
the "Sisters" on a month-to-month basis, at a monthly rental of $675.00 
(payable monthly in arrears), and on condition that the tenants pay all 
maintenance, repairs, smd insurance. 

On Jvme 30, 1972, the "Sisters", because of financial difficulties, vacated 
the premises and, following consultation with the Department of Welfare & 
Rehabilitation, the Chinese Benevolent Association took over management of 
the Home and subsequently incorporated the Villa Cathay Care Home Society. 
At that time, the Department of Welfare & Rehabilitation requested that the 
Property and Insurance Office defer any lease arrangements pending theii- 
approval of certain other aspects of the management of the "Home". 

When the property was purchased, it was agreed by the partnership that the 
improvements could remain until April 30, 1975* which is the date that the 
lease on the adjoining property, (Active Trading), teiminates. There were 
two reasons for clearing th' se adjoining properties simultaneously: - 

Primarily, to peimit consolidation and/or resubdivision and sale 

of all parcels to facilitate new industrial development, 
in accordanoe with the Redevelopment Scheme under which 
the property was purchased; 

Secondly, to provide sufficient time for the Department of Welfare 
& Rehabilitation to find suitable alternate facilities 
for the residents of the Home. 


With regajc-ds to the latter, it has become obvious that an alternate building 
may be needed to which the present residents can be moved at one time. As 
there are only approximately 26 months remaining until the clearance date 
of May 1, 1975, anfl because of the need to find alternate facilities within 
the very near future. Council may wish to instruct the Director of W'^lfare 
and Rehabilitation to pursue whatever alternatives are available, for r*»port 
back to Council. Should a new building be necessary, planning and construction 
would have to commence shortly. 


Cont'd . 
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(PROPERTIES - 3) 


C lause 3 cont ' d 


The Director of Welfare & Rehabilitation has recently recommended to this 
Office that the City enter into a lease a^?reement with the Villa Cathay 
Society for a period of three years, from July 1, 1972, at a monthly rental 
of $675.00, plus cost of insTirance, with the cost of all ma.lor re-oairs being 
p='id by the City for the duration of the term. 

The Supervisor of Property and Insurance advises that there are no 
foreseeable major ret>airs and it would not be reasonable, due to the shor+ 
time remaining, to expect the lessees to finance major structural 
maintenan'^e. 

It is, therefore, 

RECOMMENDED: 

That this property be leased to the Villa Cathay Care Home Society for a 
lease period, January 1, 1971+ to April 30, 197$, on. the following basis: 

(a) The monthly rental to be $67$. 00 per month payable monthly 
in arrears. 

(b) The Department of Welfare & Rehabilitation to remit a sum 
in accordance with "a" above directly to the Supei^isor 
of Property and Insurance. 

(c) Lessees to be responsible for all alterations, minor 
maintensuice, utilities, and damage caused by his operation 

(d) Lessees to reimburse the City for the City's annual cost 
of insurance for this property 

(e) The lease to terminate without further notice on April 30. 
197$. 

And. it is further RECOMMENDED that the Director of Welfare & 
Rehabilitation investigate, and report back to Council, alternative 
housing proposals for the relocation, by April 30« 197"^, of the 
residents of this Home." 


Your Board 

RECOMMENDS that the foregoing Recommendations of the Supervisor of Property 
and Insurance be .approved. 


FOR CQUmi ACTION SEE PAGE(S).€^2iZ 
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BUILDING AND PLANNING MATTERS 


CONSIDERATION & RECOMMENDATION 

1. Sheraton Landmark Hotel - Outside Lighting 

The Director of Planning reports as follows: 
"A. BACKGROUND 

The matter of the yellow night-time lighting on the Sheraton Landmark Hotel, 
located at 1400 Robson Street, has been considered by Council on two previous 
occasions: 

(a) March 20. 1973 : 

The Planning Department report of March 9, 1973 noted the recent 
trend to permanent night-time lighting of buildings, discussions 
with the Corporation Counsel, who considered that control of 
tliis type of lighting might be covered in the present Zoning By-law, 
and with the Technical Planning Board which was strongly divided 
in its opinions of the Sheraton Landmark lighting. After hearing, 
as delegations, Mr. W.D. Lachman, opposing, and fir. Ben Wosk on 
behalf of the Sheraton Landmark. Hotel , Council resolved: 

'THAT the matter be deferred for one month with a view to the 
Council's reviewing the lighting on completion of the 
building. ' 

(b) May 1, 1973 : 

A Planning Department Progress Report, dated April 27, 1973, for 
Council's information, advised of work on weatherproof ing the 
light fixtures on a trial basis. The report noted that it 
appeared neither the West End Community Council nor the West End 
Ratepayer's Association had strong objections to the existing 
lighting, although formal statements to that effect had not been 
received. It noted further tliat two of the throe lighting fixture 
covers had been sprayed with translucent paint to reduce the 
light intensity by 40 - 60%, and that these were expected to be 
ready for viewing by the evening of April 26th, and that a further 
report was anticipated. 

Council, on May 1, 1973, received this report for information. 

The following report is therefore submitted in fulfilment of the 
intention to report further, with a view to bringing this matter to 
a satisfactory conclusion. 

The yellow-gold strips, provided by fluorescent tubes under each balcony, form 
the most conspicuous clement of the outside lighting. The weatherproof covers 
over the fluorescent tubes have been n-.asked on their vertical faces and 
partially masked on the inner part of the horizontal faces. The covers are 
rectangular in cross-section and are approximately 48" -long x 6" wide x 3" deep. 

This masking followed experiment by City staff, with the co-operation of the 
owner, with the intention of directing the light inwards towards the huildiny, 
and severely reducing the intensity of tlie lighting in comparison will) 
Its intensity when the fluorescent tubes were uncovered. This masking has 
not resulted in significant changes. 

An SSX reduction of the intensity of light from the uncovered !^ 
tubes resulted in a barely noticeable different effect to the eye 1 
of an observer. 

More recently, white floodlights have been installed in the re- 
cessed corners of the tower, projecti ng light upwards from its 
base. 



Cont'd ; . 
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'A. BACKGROUND (continued) 

Two conditions of approval in Development Permit No. 52663 are: 

'(2) All lighting used to illuminate this site including 
roof parking should be so arranged so that all direct 
rays of light reflect upon the site only and not on 
any adjoining premises or streets. 

(3) All signs are to be first approved by the Director of 
Planning who may wish to consult with the Technical 
Planning Board, but, in no event, shall any advertise- 
ments or the top of signs exceed the height of 50' 
above street grade. ' 

In addition. Development Permit No. 57684, covering alterations 
and additions to the project from the scheme approved by Develop- 
ment Permit No. 52663, included the following condition: 

'(4) All signs are to be first approved by the Director 
of Planning. (In accordance with the decision of 
the Technical Planning Board dated December 29, 
1971.)' 

B. ANALYSIS 

(a) West End Planning Team 

The West End Planning Team reports: 

(1 ) Local Objections to the Outside Lighting 

(i) The intensity of the yellow lighting, which interferes 
particularly with normal evening privacy and rest of 
nearby residents. 

(ii) The aesthetics of this particular colour and the 
arrangement of lights on the building, i.e., sharp 
contrast of yellow against a black background and 
the fact that it is direct rather than indirect 
lighting. 

(iii) The four illuminated red Sheraton symbols located 
near the top of the building. These are a more re- 
cent concern having been installed since May 1, 1973. 
They also appear to be of secondary concern to that 
of the yellow lights. 

Objectors to the symbols generally feel their desig- 
nation as 'logos' is a circumvention of condition (3) 
of Development Permit No. 52663. This opinion is 
shared by the West End Team. 

(2) Views of the West End Community Council : 

This organization's concerns have been set out for Council's 
consideration in the attached letter dated June 20, 1973. 

(3) Views in Support of the Lighting : 

Certain residents, however, support the lighting arrangements. 
Most residents, living immediately adjacent and in the same 
block, support the lighting because it makes them feel more 
secure at night. In addition to opinions sampled by the 
West End Planning Team, the owner has solicited support for 
the lighting through the 'West Ender' newspaper. Copies of 
37 resultant letters of support have been forwarded to the 
Deputy Director of Planning. No copies of letters in 
opposition were forwarded by the owner. Opponents to the 
lighting do not appear to have openly solicited letters of 
opposition. 


Cont'd 
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♦ B . ANALYSIS (continued) 

(b) Advice from the Corporation Counsel : 

The Corporation Counsel advises that, 'whilst the Technical Planning 
Board did not know of the form of lighting and were directing their 
attention to the parking deck, the condition might nonetheless apply 
if one can successfully argue that the Technical Planning Board has 
the overall objective of prohibiting undesirable lighting.' 

The developer has indicated that he considers the condition of the 
Development Permit relating to the lighting refers to the parking 
deck and not the rest of the building. This is referred to further 
in Section V following. 

With respect to the red symbols, the Corporation Counsel's view is 
that since they were approved as 'logos', they cannot now be con- 
sidered signs in contravention of condition (3), Development Permit 
No. 52663. 

C . THE GENERAL PROBLEM 

It is only recently that the number of new buildings adopting permanent night- 
time lighting has increased. Up to now, lighting arrangements have not been 
a major item of development permit approval and, as in the case of the Sheraton 
Landmark Hotel, were not required to be shown, and were not shown, on the 
accompanying drawings. It appears desirable that any further permanent night- 
time lighting arrangements, as a matter of policy, should be required to be: 

(a) Shown on development permit applications. 

(b) Referred to the Urban Design Panel. 

D . POSSIBLE MODIFICATIONS TO THE OUTSIDE LIGHTING 

The West End Planning Team suggests the following types of solutions to the 
objections described in II above arising from the yellow fluorescent lights: 

(a) Elimination of the existing lights. 

(b) Install indirect lighting, as on the Bayshore Inn. This is the 
preference of the West End Planning Team. 

(c) Lighting from within, as on the B.C. Hydro Building. 

(d) Severely reduced intensity of the existing lights. (As noted in I 
above, a considerable reduction in lighting intensity was not really 
effective. ) 

E. DISCUSSIONS WITH THE DEVELOPER & FURTHER EXPERIMENT 

Staff of the Planning and Engineering Departments met with Mr. Ben Wosk, the 
developer, on November 15, 1973 for further discussion of this question. Mr. 
Wosk stated that he was willing to co-operate in meeting any reasonable re- 
quests from the City, but considered that he should not be required to make 
substantial changes to the lighting on the building itself as this was not a 
specific requirement of the development permit. His position, basically, is as 
stated in his brief submitted to the Council on May 1, 1973, that it is wrong 

to discriminate against the Sheraton Landmark building at this juncture, while 
the question of building lighting and its control through the development per- 
mit procedure is unresolved. 

Subsequent to the meeting, Mr. Wosk agreed to a limited further experiment to 
be done before this report was submitted to Council. The purpose of this was 
to ascertain the effect of masking the outer vertical face and the whole of 
the horizontal surface of the covers so that the light was wholly directed 
inwards. Staff of the Engineering and Planning Departments viewed this experi- 
ment on November 28, 1973. One effect was that the approximately 4" deep strip 
of lighting directed inwards was reflected from the room window behind it so 
that the general appearance was not greatly different than at present. The 
difference was, of course, most marked when looking up from close to the tower. 
After viewing the experiment from viewpoints at varying distances, it was con- 
cluded that the change would not be sufficiently significant to warrant the 
substantial amount of work involved. 

Cont'd .... 


Departmental Report, January 11, 1974 


(BUILDING - 4) 


Clause No.l continued 


VJ. FOR CONSIDERATION 

Having reviewed the history of this matter, I have concluded: 

(a) Masking of the outer vertical and the horizontal faces of the 
acrylic lamp covers in compliance with Condition (2) of 
Development Permit Application No. 52663 is unlikely to re- 
sult in a significant change in the overall effect, and no 
further modifications should be requested. 

(b) As the Director of Planning in 1972 approved the red symbols 
at the top of the building as 'logos', rather than signs, it 
is unrealistic to attempt to secure their removal through 
Condition (3) of Development Permit No. 52663. 

It appears to both the West End Team and the Director of Planning that the 
question of definition of illuminated 'logos' needs further investigation 
and this is being pursued in the current sign control study. 

As this is one of the highest buildings in the Downtown Peninsula, the amount 
of the outside lighting makes it more conspicuous than similar lighting would 
appear on lower and smaller buildings. In view of this aspect and the 
divided opinions which have been expressed, the above report is submitted for 
Council's CONSIDERATION. 

G . RECOMMENDATION 

Having regard to the increasing significance of exterior lighting on buildings 
it is RECOMMENDED: 

THAT the Director of Planning call for information on exterior 
lighting to be shown on applications for Development Permits and 
refer such information to the Urban Design Panel for its advice." 


DELEGATION REQUEST - West End and Downtown Ratepayers and 

Community Association - Mr. Bill Mclntyr 


FOR COUNCIL ACTION SEE PhQl{S).^Ji 


PART REPORT TO COUNCIL 


102 


OFFICIAL TRAFFIC COMMISSION 


December 13, 1973 


A meeting of the Official Traffic Commission was held on 
Thursday, December 13th, 1973 at 7:30 p.m. in the No. 1 Committee 
Room, third floor. City Hall. 


PRESENT: 


Alderman Marzari (Chairman) 
Alderman Rankin 
Commissioner Ryan 

R.C. Boyes, Traffic and Transportation, 

City Engineering Department 
Superintendent D.W. McRae , Vancouver 

City Police Department 
R. McLachlan, Vancouver School Board 
Wayne Reese, Vancouver Safety Council 
E.R. Thompson, Transportation Safety, 

B.C. Hydro & Power Authority 
Trustee P. Westlake, Vancouver School Board 


ABSENT : 


Bruce Donald, City Prosecutor's Office 
Mrs. E. Robinson, Vancouver Parent - 
Teacher Council 


CLERK : 


M. Kinsella 


Minutes of the meeting of October 29, 1973 were adopted. 

RECOMMENDATION AND CONSIDERATION 

1 . Request for Pedestrian Actuated Signal 
at 4th Avenue and Trimble Street 


The Official Traffic Commission at its meeting of October 29th, 
1973, when considering the request for an over-pass or a pedestrian 
actuated light at 4th and Trimble Street resolved to refer this matter 
back to the City Engineer and the Chief Constable to: 

(a) Conduct, in conjunction with representatives of the 
concerned parents group, further checks at the inter- 
section of 4th Avenue and Trimble Street over a 2 to 
3 day period on vehicular flow, visibility and other 
factors which might affect the safety of the intersec- 
tion, including radar checks on the speed of cars 
passing the intersection. 

(b) Report back to the next meeting of the Official Traffic 
Commission on the results of the above checks with 
particular reference to the matter of the safety of the 
children using the crosswalk. 

The Committee had for consideration the attached reports from 
the Chief Constable dated November 8th, 22nd, 29th and December 4th, 
1973 and a report from the City Engineer dated December 6th, 1973. 

The Commission also received a report dated December 12, 1973 
from Mr. R. Bruce Donald, Senior Assistant Prosecutor, on this 
intersection . 


cont ' d 
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Clause No. 1 (cont'd) 

The Chief Constable reported on the findings on checks made by 
his Department on November 7th, 20th and 27th, 1973. 

The City Engineer submitted a report based on collective traffic 
observations, carried out in conjunction with the Police Department 
and representatives of the concerned citizens in the area, to measure 
the following: 

(1) Vehicular flow 

(ii) Pedestrian crossing activity 

(iii) Length and frequency of gaps in traffic flow 

(iv) Speed of each vehicle during survey period 

(v) Children's sight distance 

(vi) Other factors related to crossing safety 

The City Engineer also outlined in his report the current 
criteria for a full pedestrian actuated signal, which are: 

(a) a reasonable number of school children crossing. 

(b) a lack of gaps in the traffic flow, generally corres- 
ponding to a volume in excess of 1000 vehicles per hour, 
but directly related to the platooning effect of adjacent 
signals and the number of traffic lanes. 

(c) review of a number of other factors, such as sight dis- 
tance, grades, and speeds. 

(d) an assessment of any special circumstances such as 
motorists' and pedestrians' habits, age of children, 
after-school crossing activity. 

Both the Traffic Engineer and Superintendent McRae reiterated 
their opinion that a pedestrian actuated signal is not indicated at 
this crossing. The Traffic Engineer stated that as there had been 
police enforcement during the check of November 2 0th, this may have 
affected results. 

It was noted that since the October 29th meeting of the Commission 
nineteen letters from the public have been received and circulated in 
support of some form of traffic control at this intersection. 

The City Engineer's report concluded with the following recom- 
mendations: 

"(1) Suspended interior illuminated pedestrian crossing signs 
accompanied by an amber flashing light be installed over 
the westerly marked crosswalk on 4th Avenue facing east 
and westbound traffic. A sum of $1,100 should be allo- 
cated from the Traffic Control Reserve fund for this work. 

(2) Parking be prohibited full time on the south side of 4th 
Avenue from Trimble Street to approximately 300 feet west 
under the City Engineer's authority. 

(3) A sum of $300 be allocated from the Street Lighting 
Unallocated Capital Account No. 0218/7902 to improve the 
level of illumination at the intersection of 4th Avenue 
and Trimble Street." 

In addition to the above recommendations, the Engineering Depart- 
ment are installing a revised curb return to provide an improved 
standing area for the children on the north side. 

cont ' d .... 
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Clause No. 1 (cont'd) 

Dr. Hooley, representing the residents in the area, reiterated 
the points made in his submission to the Commission (copy attached) 
which was presented at its last meeting. Dr. Hooley circulated 
photographs taken at various times of the day at the intersection 
of 4th Avenue and Trimble Street, which he claimed illustrated the 
dangerous situation at this intersection. Another factor of concern 
to the parents is the use of the intersection by school children 
after school hours and in the evenings. Trustee Westlake supported 
the request for a pedestrian actuated signal and stated it is School 
Board policy to encourage the use of schools, outside school hours, 
for community activities. Dr. Hooley also took issue with the City 
Engineer's statement with respect to children's sight distance. 

Mrs. Dorothy Gillis also spoke in support of the request. She 
cited an incidence of an elderly resident of the area who is reluc- 
tant to use this intersection because of the traffic hazard. Mrs. 
Gillis stated that there are a number of senior citizens in the area 
who are also reluctant to use this crosswalk. 

After further discussion, it was 

RECOMMENDED 

A. That parking be prohibited full time on the south side of 
4th Avenue from Trimble Street to approximately 300 feet 
west under the City Engineer's authority. 

B. That a sum of $300 be allocated from the Street Lighting 
Unallocated Capital Account No. 0218/7902 to improve the 
level of illumination at the intersection of 4th Avenue 

I and Trimble Street. 

C. That a pedestrian actuated signal be installed at the 
intersection of 4th Avenue and Trimble Street at an 
estimated cost of $5,500. 

A tie vote having ensued with respect to recommendation C, this 
recommendation is submitted to Council for CONSIDERATION. 

INFORMATION 

2 . Crosswalk at Kingsway and McKinnon 

On October 29th, 1973, the Commission requested reports from 
the City Engineer and the Chief Constable on the crosswalk at 
Kingsway and McKinnon. 

Reports were submitted from the City Engineer dated December 10, 
1973 and the Chief Constable dated November 2,1973. 

RESOLVED 

That the reports of the City Engineer and the Chief Constable 
be received for information. 
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December 13, 1973 

4 . Traffic Dispersal from P.N.E. Exits 

The Commission considered a report on traffic dispersal from 
P.N.E. exits from the Chief Constable dated November 7th, 1973. It 
was noted that the Traffic Engineer and the Chairman will be sub- 
mitting a report on this matter to the next meeting of the Commission. 

RESOLVED 

That the report of the Chief Constable dated November 7, 1973 
be received for information. 


COMMUNICATIONS 

A. The Commission received for information the attached letter from 
Mr. R. Bruce Donald, Senior Assistant Prosecutor re notification 
of meetings. 


FOR COuKClL ACTiOf^ SEE PAGE(S).£ri£^ 
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CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 


A Regular meeting of the Council of the City of Vancouver was held 
on Tuesday, January 22, 1974, in the Council Chamber at approximately 
2:00 p.m. 


PRESENT ; Mayor Phillips 

Aldermen Bowers, Gibson, Harcourt, Hardwick, 
Linnell , Marzari, Massey, Pendakur, 
Rankin and Volrich. 

1 

CLERK TO THE COUNCIL: D.H. llittle 


PRAYER The proceedings in the Council Chamber were opened with 
prayer. 


'IN CAMERA' MEETING 


The City Clerk advised that the 'In Camera' Committee was in agree- 
nent with the matters proposed for consideration at the 'In Camera' 
neeting later this day. 


ADOPTION OF MINUTES 


40VED by Aid. Hardwick, 
SECONDED by Aid. Gibson, 

THAT the Minutes of the Regular Council meeting (with the exception 
of the 'In Camera' portion), dated January 15, 1974, be adopted. 


- CARRIED UNANIMOUSLY. 


COMMITTEE OF THE WHOLE 


MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT the Council resolve itself into Committee of the Whole, Mayor 
l»hillips in the Chair. 


- CARRIED UNANIMOUSLY. 


UNFINISHED BUSINESS & DELEGATIONS 


Addition to Building - 
2072 Kitchener Street 


The Council further considered Clause 1 of Department Report, Building 
^nd Planning Matters, dated January 4, 1974, from the Director of Permits 
end Licenses, concerning the addition to a building at 2072 Kitchener 

treet. The addition involved, is a roofed-over sundeck built without 
^pproval. The Director of Permits and Licenses is recommending that he 
tje instructed to enforce the Zoning By-law with respect to this infraction. 

Council received a delegation in the person of Mr. James da Silva who 
as speaking on behalf of Ilr. A. Ferreira, the owner of the property. 

MCjjVED by Aid. Marzari, 

THAT the Director of Permits and Licenses be instructed to take no 
fxirther action in the matter of the roofed-over sundeck pending further 
instructions from City Council. 

- CARRIED UNANIMOUSLY. 
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UNFINISHED BUSINESS & DELEGATIONS (cont'd.) 


2. Request for Grant towards the 

Promotion of Horseshoe Pitching 
in the Greater Vancouver Area 

The Council received a delegation from the Vancouver Horseshoe 
Club who submitted a brief requesting a grant towards the promotion 
of horseshoe pitching and assistance with respect to the Organization 
acquiring a clubhouse. 

MOVED by Aid. Rankin, 

THAT the Mayor write a letter to the appropriate Provincial 
Department on behalf of the Club in an effort to determine what 
Provincial funds are available to assist the Club to promote horseshoe 
pitching, and further the Club request the Park Board to aid it in 
obtaining a suitable clubhouse. 

- CARRIED UNANIMOUSLY. 


3. Quebec-Columbia Streets-Interim 

Street Arrangement at Keefer Street 

It was agreed to defer this matter pending the hearing of a dele- 
gation later this day. 


4 . Rent Increases 

It was agreed to defer this matter pending the hearing of a dele- 
gation later this day. 


COMMUNICATIONS OR PETITIONS 

1. Control of Beer Parlours and other 
Premises in the Downtown Eastside 

As a result of Council's action on November 27, 1973 respecting 
operation of the following premises, the Chief Constable submitted 
letters dated January 7, 1974 on their present status: 

(i) Steams Hot Dogs 
(ii) Parlour Dance Hall 
(iii) New Pender Cafe 

MOVED by Aid. Bowers, 

THAT the letters from the Chief Constable be received for infor- 
mation. 

- CARRIED UNANIMOUSLY. 


2. Alternate Representative for 1974 
Metropolitan Board of Health 

MOVED by Aid. Hardwick, 

THAT the recommendation of the Mayor that Alderman Gibson be 
appointed as the alternate representative on the Metropolitan Board 
of Health for 1974, be approved. 


- CARRIED UNANIMOUSLY. 
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COMMUNICATIONS OR PETITIONS (cont'd.) 

3. Rental Arrears - Vancouver 
Symphony Society 

The Council noted a letter from the Vancouver Civic Auditorium 
Board dated January 16, 1974, concerning Council's action of December 
18, 1973, regarding the Vancouver Symphony Society's grant request 
for rental owing the Queen Elizabeth Theatre. As the motion to 
approve a grant was lost and no further action was taken, the 
Auditorium Board, at its meeting on January 11, 1974, passed the 
following resolution: 

"RESOLVED that the Board bring the matter again to the 
attention of the Council to obtain specific direction 
on the rental arrears and advicd with respect to 
future rentals to the Vancouver Symphony Society." 

MOVED by Aid. Bowers, 

THAT the Auditorium Manager be requested to arrange for uninter- 
rupted use of the Queen Elizabeth Theatre by the Vancouver Symphony 
Society in accordance with the Society's scheduled use, and the matter 
of rental arrears be deferred for consideration by Council when the 
Association's 1974 grant is before Council, at which time it will 
have a full financial statement on the matter. 

- CARRIED UNANIMOUSLY. 


4. Request for Luncheon - Vancouver 

Business and Professional Women's Club 

MOVED by Aid. Hardwick, 

THAT no action be taken with respect to the letter from the 
Vancouver Business and Professional Women's Club requesting the City 
of Vancouver sponsor a dinner or luncheon re their National Convention. 

- CARRIED UNANIMOUSLY. 


5. University Endowment Lands 

The Council noted a letter from the Vancouver City Planning Com- 
mission dated January 18, 1974 quoting the following motion of the 
Commission with respect to the University Endowment Lands: 

"THAT, in view of the fact that the Commission has this day 
set up an ad hoc committee, under the chairmanship of Dr. 
Richard Seaton, to study the potential use of the 
University Endowment Lands, a letter be sent to City 
Council respectfully requesting that any action or motion 
on the aforesaid Lands be deferred until further study 
has been made and more public discussion taken place." 

A further letter on thi s topic was noted from the Endowment Lands 
Regional Park Committee dated January 18, 1974 suggesting that the 
Notice of Motion proposed by Alderman Volrich on the subject matter, 
be tabled pending the hearing of a delegation before Council by the 
Organization. 

MOVED by Aid. Hardwick, 

THAT the letters be received and the motion by Alderman Volrich 
on this subject, notice of which was given at the last meeting of 
Council, be deferred two weeks pending the hearing of a delegation 
from the Endowment Lands Regional Park Committee. 


CARRIED UNANIMOUSLY. 
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COMMUNICATIONS OR PETITIONS (cont ' d . ) 
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6. Request for Supplementary Grant - 
The Vancouver Art Gallery 

The Council noted a letter dated January 18, 1974 from the Director 
of the Vancouver Art Gallery and the President of the Art Gallery 
Association concerning a request for a supplementary grant as follows: 

" In pursuance of advice from Alderman Geoff Massey, Vancouver 
City Council's appointee to the Board of Trustees of The 
Vancouver Art Gallery, I am enclosing for Council's consideration 
an application for a supplementary grant to this institution 
of $32,000, to be applied to the costs of a study of the needs 
in terms of space of The Vancouver Art Gallery, and an exami- 
nation of the Courthouse in the light of those present needs 
and of the Gallery's forecast of future requirements by its 
programmes cind services. 

AbraQiam Rogatnick (see curriculum vitae enclosed) has agreed to 
act as adviser and consultant to the Gallery. It is his 
recommendation that the Urban Housing Research Association (see 
material enclosed) be retained to make the study, and write the 
necessary reports; that Arthur Erickson and Associates be asked 
to exiunine the feasibility of incorporating the Art Gallery with 
the Courthouse project; and that Concordia Management Ltd. bo 
employed to conduct a quantity survey to esta±)lish an estimate 
of the costs of renovation and alteration. 

In view of the necessity to put the study in hand at the earliest 
possible moment, we would greatly appreciate the submission of 
our application to Council at their next meeting. " 


MOVED by Aid. Massey, 

THAT $25,000 be allocated to employ consultants to make a study 
of the space needs of the Vancouver Art Gallery as outlined in the 
letter from the Vancouver Art Gallery dated January 18, 1974, on the 
understanding that the Consultants be hired by Council. 

(Referred) . 

MOVED by Aid. Gibson, 

THAT this whole matter be referred to the Board of Administration 
for report back to Council. 

- CARRIED. 

(Aldermen Bowers and Massey voted against the motion to 
refer) . 

7. Reappointment of Nominating 

Committee re City Planning Commission 

Under date of January 22, 1974, the Mayor submitted the following 
letter: ' 

" The City Clerk is reporting on the reappoint- 
ment of Special Committees at the next Council meeting, 
however, it is necessary today to reappoint the 
Nominating Committee re: the City Planning Commission. 

The Committee comprises the Mayor, Chairman of 
the City Planning Commission, an Alderman appointed 
by the Mayor, a City Planning Commission member 
appointed by the Commission and a person not directly 
connected with cither Council or the Commission, who 
will be chosen by the 4 namod above. 1 rocoiiunend, 
thenijre, that this Committoo bo reappointed for 1974 
with tho composition of membership as stated. " 

MOVED by Aid. Hardwick, 

THAT the foregoing recommendation of the Mayor be approved. 

- CARRIED UNANIMOUSLY. 


Following approval of the foregoing, the Mayor appointed Alderman 
Hardwick as the Aldermanic representative on the Committee. 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS 

A. BOARD OF ADMINISTRATION 

General Report, January 18, 1974 

Works and Utility Matters (January 18, 1974) 

The Council considered this report which contains three clauses, 
identified as follows: 

CI. 1: Flat Rates for Property Owners' Share of 

Street Lighting Local Improvement Projects 
Completed in 1973 

CI. 2: Lane Closing - Lane South of 75th Avenue, 
East of Hudson Street 

CI. 3: Air Filtration System for City Asphalt 
Plant - Tender No. 28-73-15 


MOVED by Aid. Harcourt, 

THAT the recommendations of the Board of Administration contained 
in Clauses 1-3 inclusive of this report, be approved. 


- CARRIED UNANIMOUSLY. 


Finance Matters (January 18, 1974) 

The Council considered this report which contains four clauses, 
identified as follows: 


CI. 1: IBM Magnetic Card Selectric Typewriter 

with Memory Bank. 
CI. 2: Lease of the Queen Elizabeth Theatre 

Parking Garage. 
CI. 3: Assessment Standards, Additional Staff 
CI. 4: Investment Matters (Various Funds) 

November, 197 3 


MOVED by Aid. Rankin, 

THAT the recommendations of the Board of Administration contained 
in Clauses 1-4 inclusive of this report, be approved. 


CARRIED UNANIMOUSLY. 


Personnel Matters (January 18, 1974) 

The Council considered this report which contains one clause in 
respect of a proposed visit to Seattle's Pike Place Market and Renewal 
Project by the Director of Social Planning and a member of his staff. 

MOVED by Aid. Hardwick, 

THAT no action be taken with respect to this clause. 

- CARRIED UNANIMOUSLY. 


Property Matters (January 18, 1974) 

The Council considered this report which contains three clauses, 
identified as follows: 

CI. 1: Authority to Demolish Dwellings Acquired 

for Proposed Public Housing for Single 

People Downtown East Side. 
Cl. 2: Acquisition for Public Housing for Single 

People Site "A", S/S Cordova Street between 

Gore and Dunlevy Avenue 
Cl. 3: Acquisition for Park Site #10 - Mount Pleasant 

407-11 East 8th Avenue 


, Ill 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd.) 
Board of Administration, 

General Report, January 18, 1974 (cont'd.) 

Property Matters (cont'd.) 

The following action was taken on this report: i 

MOVED by Aid. Hardwick, 

THAT the recommendations of the Board of Administration contained 
in Clauses 1 and 2 of this report, be approved and that Clause 3 be 
withdrawn as per tha request of the City Solicitor in view of continued 
negotiations . 

- CARRIED UNANIMOUSLY. 


B. DEPARTMENTAL REPORT, 
January 18, 1974 

Works and Utility Matters 

The Council considered this report which contains one clause in 
respect to Begging on Streets, and took the following action: 

MOVED by Aid. Volrich, 

THAT with respect to Begging on the Streets, an amendment be made 
to the Street and Traffic By-law by the addition of the following as 
Section 70A: 

"Other than the holder of a license to solicit for charity, 
no person shall use any street or any part thereof for the 
purpose of begging or seeking or receiving alms for himself 
or on behalf of any other person. " 

FURTHER THAT the Corporation Counsel be instructed to bring for- 
ward the appropriate by-law amendment. 

- CARRIED. 

(Aldermen Harcourt, Massey and Rankin voted against the 
motion) . 

MOVED IN AMENDMENT by Aid. Harcourt, 

THAT the following words be added to the proposed By-law amendment 

"in such a way as to 

(a) threaten or harass in any way any other persons (s) 

(b) obstruct partly or wholly any other persons (s), or 
use of street or part thereof 

- LOST. 

(Aldermen Bowers, Gibson, Hardwick, Linnell, Marzari, 
Massey, Pendakur, Mayor Phillips, Aldermen Rankin and 
Volrich voted against the amendment) . 


Possession of Knives in Public Places 


MOVED by Aid. Harcourt, 

THAT appropriate legislation be drawn up based on the following: 


No person being in a public place shall have in his 

possession, a knife or reasonable facsimile without 

lawful excuse. , ^ 

(Referred ) 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd.) 

B, DEPARTMENTAL REPORT, 

January 18, 1974 (cont'd.) 

Possession of Knives in Public Places (cont'd.) 

MOVED by Aid. Hardwick, 

THAT the foregoing motion of Alderman Harcourt be referred to the 
Corporation Counsel for report back to Council. 

- CARRIED UNANIMOUSLY. 


Building and Planning Matters 

The Council considered this report which contains two clauses, 
identified as follows: 

Cl. 1: Development Permit Application No. 63226 

6506 Victoria Drive 
Cl. 2: Consultant's Report "Open Space - A Policy 

Outline for the West End" 

The Council took action as follows: 

Clause 1 - Development Permit Application 
No. 63226 - 6506 Victoria Drive 


MOVED by Aid. Hardwick, 

THAT the recommendation of the Director of Planning contained in 
this clause, be approved. 

- CARRIED UNANIMOUSLY. 


Clause 2 - Consultant's Report "Open Space - 
A Policy Outline for the West End" 

MOVED by Aid. Pendakur, 

THAT the recommendations of the Director of Social Planning containe 
in this clause, be approved, after changing the recommendations to read 
as follows: 

1. that the report 'Open Space - A Policy Outline for the 
West End' be received for information. 

2. that the report be made available to the public through 
the West End Planning Centre and City Hall , Vancouver Public 
Library, and any other appropriate locations in the West End . 

3. that the report be studied by the relevant civic depart- 
ments and commentaries be prepared to be considered by 
a joint meeting of the Civic Development and Community 
Development Standing Committees at an early date in 
February. 

- CARRIED UNANIMOUSLY. ^ 

(Underlining denotes the changes) 


C. Temporary Assistance for Processing 

License Fees and Business Tax Payments 

The Board of Administration, under date of January 18, 1974, sub- 
mitted the following report: 


cont ' d 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd.) 


C. Temporary Assistance for Processing License 

Fees and Business Tax Payments (cont ' d. ) 


"The Director of Finance reports as follows: 

'Annually the City Departments collecting revenues have had peak 
workloads of cash receipts to process. The processing methods have been 
consistently slow and tedious, and large numbers of payments (cheques) 
received in the mail remain unprocessed for quite long periods of time. The 
major revenues to the City that have been traditionally handled in this way 
are: 

Number Amount 

License Fees 13,000 $1,500,000 

Business Tax 13,000 11,000,000 

Real Property Taxes 80,000 70,000,000 

Other receivables such as Water Rates (metered) and Scavenging 
Collections also have peak periods of incoming mail remaining unprocessed for 
shorter periods of time. 

Currently it is estimated that there is $500,000 in mailed cheque 
payments of license fees that have not been processed. Processing at the 
current rate will require until the end of February to clear the backlog and 
the expected balance of receipts to be received in the latter half of January. 
One of the problems in processing the high volume of receipts is a bottleneck 
caused in receipting each payment through a cash register operation. 

The receipting bottleneck can be resolved by adopting a different 
method of processing the payments. The new procedure basically excludes the 
requirement of each payment being processed through the cash register operation 
and can be accomplished through the use of temporary clerical assistance. 
The Internal Auditor is satisfied that all control requirements of cash receiving 
and reporting of payments processed are met in the proposed method. 

The proposal requires additional temporary clerical assistance, at a 
cost of approximately $2000 to $2500 to be employed by the Permits & Licenses 
Department. It is anticipated that this will mainly be for the period January 16th 
to February 6th. 

The following benefits will result from adoption of the proposal: 

a. It is estimated that the City will receive approximately $3500 to $4000 
additional interest income by processing the payments quicker. This more 
than offsets the increased cost of approximately $2000 to $2500 for the 
additional temporary assistance. 

b. The elimination of public concern as to why their cheques written in 
January have not been processed by the City. 

c. Business Licenses will be forwarded sooner to about 50% of applicants. 
By processing the payments earlier the Department will have more current 
information on the status of accounts. This can be used to answer 
inquiries and in addition by the Inspectors to follow up delinquent 
accounts. The present procedure of cheque processing makes it almost 
impossible to know the standingiof individual accounts until the end of 
February or early March. 

d. The Business License accounts have been fully computerized in order to 
handle the large number of items on a current basis, and in order to 
accomplish this and be able to apply penalties on due dates the payments 
must be processed quickly. 

In order to accomplish the foregoing, coupled with the obvious overall 
savings to the City and the benefit to the public without increased cost, it was 
decided necessary to employ the temporary assistance on a day-to-day basis 
commencing January 16th. 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd.) 

C. Temporary Assistance for Processing License 

Fees and Business Tax Payments (cont ' d . ) 


Similar benefits are applicable to Business Tax payments which will 
be processed the middle of March, and subject to successful experience in 
License Billing we are recommending similar procedures for Business Tax. 
In regards to Real Property Taxes which will be levied in May with heavy 
receipts in June, a report on the staffing of the Revenue and Treasury Division 
is being prepared and will recommend similar procedures be implemented, based 
on experience with License and Business Tax payments. 

Therefore I would recommend that 

a. An amount of $2500 be approved in advance of the 1974 Budget to provide 
for temporary assistance for the processing of Business License payments. 

b. Subject to the success of item 1. that an amount of $2500 be approved 

in advance of the 1974 Budget for processing of the Business Tax payments. • 

Your Boai'd recommenas that r.ho foregoing report of the Director of 
Finance be approved. " 

MOVED by Aid. Bowers, 

THAT the recommendation of the Board of Administration contained 
in this report be approved. 

- CARRIED UNANIMOUSLY. 


D. Report of Standing Committee on 

Finance & Administration, January 
10, 1974 


Preliminary 1974 Budget Review - 
Departmental Program Analysis 

MOVED by Aid. Bowers, 

THAT the information contained in this report be received. 

- CARRIED UNANIMOUSLY. 


E. Report of Standing Committee on 

Social Services, January 10, 1974 

The Council considered this report which contains four clauses 
identified as follows: 

CI. 1: Day Care - Possible Use of Park and 

School Sites for Day Care Centres 
CI. 2: Housing Relocation Service 
CI. 3: Emergency Shelter for Native Young 

People in the Skid Road Area 
CI. 4: Downtown Eastside Residents Association 

The Council took action as follows: 

Clause 1 - Day Care - Possible Use of Park 
and School Sites for Day Care Centres 

MOVED by Aid. Rankin, 

THAT the recommendations of the Committee contained in this clause 
of the report be approved after adding tlio words "and any fencing 
required" to Reconmiendation "C". 

FURTHER THAT the City Engineer be instructed to supply these 
services and report to Council for information on the costs, and that 
in connection with this whole matter, the City Engineer be requested 
to deal with the appropriate official from the Department of Human 

- CARRIED UNANIMOUSLY. 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd.) 


The Council recessed at approximately 3:55 p.m., and 
following an 'In Camera' meeting in the Mayor's Office 
reconvened in open session at approximately 4:25 p.m. 
with the same members of Council present. 


BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd.) 

E. Report of Standing Committee on 

Social Services, January 10, 19|74 (cont'd.) 

Clause 2 - Housing Relocation Service 

MOVED by Aid. Rankin, 

THAT the resolution of the Committee contained in this clause be 
approved after changing the words "Standing Committee on Social 
Services" to read "Council" in the resolution on Page 5. 

- CARRIED UNANIMOUSLY. 


Clause 3 - Emergency Shelter for Native 
Young People in the Skid Road Area 

MOVED by Aid. Rankin, 

THAT the information contained in this clause be received. 

- CARRIED UNANIMOUSLY. 


Clause 4 - Downtown Eastside Residents 
Association 


After considering Clause 4, it was 

MOVED by Aid. Rankin, 

THAT a grant for 1974 be approved to Neighbourhood Services 
Association in the amount of $14,250 (2 x 9^5 x $750) to cover the 
salaries of two community development workers in the Downtown Eastside 
area for 9h months and that the Association be requested to consult 
with the Downtown Eastside Residents Association in the matter. 

- CARRIED UNANIMOUSLY 

and by the required majority. 


F. Report of Standing Committee on 

Waterfront & Environment, January 10, 1974 

The Council considered this report which contains four clauses 
identified as follows: 

Cl. 1: Correspondence 

Cl. 2: Progress Report - B.C. Sugar 

Cl. 3: Progress Report on Waterfront Study 

Cl. 4: Relaxation of Building By-law #4721 

The Council took action as follows: 

Clause 1 - Correspondence 

MOVED by Aid. Pendakur, 

THAT the information contained in this clause be received. 


CARRIED UNANIMOUSLY. 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (co n t'd.) 

F. Report of Standing Committee on Waterfront 

and Environment, January 10, 1974 (cont'd.) 

Clause 2 - Progress Report - B.C. Sugar 

MOVED by Aid. Pendakur, 

THAT the resolution contained in this clause be approved. 

- CARRIED 

Clause 3 - Progress Report on Waterfront Study 

MOVED by Aid. Pendakur, 

THAT the information contained in this clause be received. 


- CARRIED UNANIMOUSLY. 


Clause 4 - Relaxation of Building By-law #4721 

MOVED by Aid. Pendakur, 

THAT the resolution contained in this clause be approved. 


- CARRIED UNANIMOUSLY. 


(Aldermen Bowers and Massey voted against the motion with 
respect to Clause 2) . 


G. Report of Standing Committee on 
Housing, January 15, 1974 

The Council considered this report which contains six clauses, 
identified as follows: 


CI. 

1: 

CI. 

2: 

CI. 

3: 

CI. 

4: 

CI. 

5: 

CI. 

6: 


Request for City Owned Land for Senior 
Citizens Housing Project - B.C. Housing 
Foundation 

Request for City Owned Land for Senior 

Citizens Housing Project-East Enders 

Society and Amherst Lions 

City Owned Land on the N/W Corner of 

Ash Street and S/W Marine Drive - G.V.R.D. 

United Housing Foundation - Central Hotel 

Correspondence 

Strata Title Applications 


The Council took action as follows: 

Clause 1 - Request for City-Owned Land for 
Senior Citizens Housing Project - B.C. ; 
Housing Foundation 


MOVED by Aid. Har court, 

THAT the recommendation of the Conbiittee contained in this clause 
be approved after adding the following words to condition (d) : 

"failing which the lands shall revert to the City". 


- CARRIED UNANIMOUSLY. 


cont ' d 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd.) 

G. Report of Standing Committee on 

Housing, January 15, 1974 (cont'd.) 

Clause 2 - Request for City-Owned Land for Senior 
Citizens Housing Project - East Enders Society 
and Amherst Lions 


MOVED by Aid. Harcourt, 

THAT the recommendation of the Committee contained in this clause 
be approved after adding the following words to condition (d) : 

"failing which the land will revert to the City". 

Carried Unanimously. 

MOVED IN AMENDMENT by Aid. Bowers, 

THAT the first paragraph of the recommendation in Clause 2 be 
amended to read as follows: 

"That Lots 14-20 Blk. L.Section 44, THSL being on the west 
side of Renfrew Street between 18th and 19th Avenues be 
sold directly to the Provincial Government". 

- LOST. 

(Aldermen Gibson, Harcourt, Hardwick, Linnell, Massey, 
Mayor Phillips, Aldermen Rankin and Volrich voted 
against the amendment) . 

The amendment having LOST, the motion was therefore put and 

- CARRIED UNANIMOUSLY. 


Clause 3 - City-Owned Land on the N/W Corner 
of Ash Street and S/W Marine Drive - G.V.R.D. 

MOVED by Aid. Harcourt, 

THAT the recommendations of the Committee contained in this clause 
be approved after inserting the following words after the words "Senior 
Citizens Housing" in the first paragraph of the recommendation: 

"at a price agreeable to the City Council" 

- CARRIED UNANIMOUSLY. 

Clause 4 - United Housing Foundation - 
Central Hotel 

In considering this Clause, the Council received an oral report 
from Mr. Barry Downs representing the Historical Area Advisory Board 
and Mr. Egan from the City Planning Department. Council also noted a 
letter from the United Housing Foundation dated January 11, 1974, con- 
cerning the subject matter. 

MOVED by Aid. Harcourt, 

THAT the conditions as set out by the Historical Area Advisory 
Board with respect to the window frames at the Central Hotel be waived. 

- CARRIED UNANIMOUSLY. 

MOVED by Aid. Harcourt, 

THAT the conditions as set out by the Historical Area Advisory 
Board with respect to the cornices at the Central Hotel be waived. 

- LOST. 

(Aldermen Bowers, Gibson, Hardwick, Linnell, Marzari , Massey, 
Pendakur, Mayor Phillips and Aid. Volrich voted against the 
motion with respect to cornices). 

No further action therefore was taken with respect to the matter of 
cornices at the Central Hotel. 


in 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd.) 
Balance of Report 

MOVED by Aid. Harcourt, 

THAT the information contained in Clauses 5 and 6 be received. 

: - CARRIED UNANIMOUSLY. 


UNFINISHED BUSINESS & DELEGATIONS (cont'd.) 

3. Quebec-Columbia Streets - Interim 

Street Arrangement at Keefer Street 
Chinese Cultural Centre 


At this point in the proceedings, the Council received a delegation 
(Mr. George Wong) from the Chinese Cultural Centre, who filed a brief 
speaking in support of the Organization's proposal to construct a 
Chinese Cultural Centre complex. 

The brief outlined The Plans, The Schedule, and means of financing 
which involves certain City lands. 

MOVED by Aid. Bowers, 

(a) THAT Council approve in principle the desirability of having 
a Chinese Cultural Centre as outlined by the delegation. 

(b) THAT the City Engineer be requested to report to the Standing 
Committee on Civic Development on the traffic implications 

of the proposed project. 

(c) THAT the Board of Administration be requested to report to 
the Civic Development Committee on the feasibility and 
cost of land assembly. 

(d) THAT the Corporation Counsel be requested to report to the 
Civic Development Committee on the terms by which such land 
might be made available for such a project. 

FURTHER THAT Alderman Volrich be added to the Civic Development 
Committee when this matter is being considered by that Committee. 

- CARRIED UNANIMOUSLY. 


The Council in dealing with the matter of the Chinese Cultural 
Centre, noted Department Report from the City Engineer dated July 
27, 1973, concerning Interim Street Arrangements at Keefer Street. 

MOVED by Aid. Rankin, 

THAT the City Engineer be instructed to continue with the present 
arrangements . 

- CARRIED UNANIMOUSLY. 


BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REP O RTS (cont'd.) 

H. Request for Exemption from Street Cleaning 
Costs - Chinese Benevolent Association 

The Board of Administration, under date of January 18, 1974, 
submitted the following report: 


cont ' d 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd.) 

H. Request for Exemption from Street Cleaning 

Costs - Chinese Benevolent Association (cont ' d. ) 


"The City Enjiineer reports as follows: 

'In a letter dated January 17, 1974, the Chinese Benevolent 
Association advise that thev have been given permission to hold a parade 
on Pender Street from Jackson Avenue to Carrall Street on Sunday, January 27, 
1974 from 12:30 p.m. to 3:30 p.m. 

The Association requests that it be exemoted from pflyinp any 
street cleaning expenses which result from the parade. The City Council 
on Tuesday, January 15, 1974 approved a grant of $485.00 to the Chinese 
Cultural Centre Building Committee to provide for street cleaning and 
temporary signing in connection with a Spring Festival being held from 
January 25 to 27, 1974, inclusive. 

Should Council decide in favour of the Chinese Benevolent Associa- 
tion's request for free street cleaning services, the estimated extra cost 
is $90.00. It is suggested that this be done in the form of a grant in 
order that funds may be apportioned to the applicable apptoprlations. ' 

Your Board submits the above report of the City Engineer for 
CONSIDERATION. " 

MOVED by Aid. Marzari, 

THAT the Chinese Benevolent Association's request for free street 
cleaning services at an estimated extra cost of $90.00 be approved. 

- CARRIED UNANIMOUSLY. 


I. Report of Official Traffic Commission, 
dated January 10, 1974 

The Council considered this report which contains four clauses, 
identified as follows: 

CI. 1: Use of Bus Lanes - West Georgia (Taxi Cabs) 
CI. 2: Residential Parking at Pacific National 
Exhibition 

CI. 3: Intersection of Broadway and Vine - 

Request for Traffic Control Signal 
CI. 4: Intersection of 46th Avenue and Oak - 

Request for Pedestrian Actuated Signal 

The Council took action as follows: 

Clause 1 - Use of Bus Lanes - West 
Georgia (Taxi Cabs) 

MOVED by Aid. Marzari, 

THAT the information contained in this clause be received after 
inserting the words "Amalgamated Transit Union" after the words "Transit" 
in lines 2 and 5 of the resolution. 

- CARRIED UNANIMOUSLY. 


Clause 2 - Residential Parking at 
Pacific National Exhibition 


In considering this clause, it was noted that Mrs. P. Alfeld is 
requesting to appear before Council as a delegation to speak to the 
matter . 

MOVED by Aid. Marzari, 

THAT the recommendations contained in this clause be approved 
after inserting the word "stringently" in recommendation A. before 
the word "enforce". 

(Deferred) 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd.) 

I. Report of Official Traffic Commission, 
dated January 10, 1974 (cont ' d. ) 

Clause 2 - Residential Parking at 
Pacific National Exhibition (cont'd.) 

MOVED by Aid. Rankin, 

THAT this clause be deferred and notification be sent to persons 
involved in the area concerning the recommendations proposed and when 
the matter will be considered by Council. 

- CARRIED. 

(Aldermen Gibson, Harcourt, Marzari, and Massey voted 
against the motion) . 


Clause 3 - Intersection of Broadway and 
Vine - Request for Traffic Control Signal 

MOVED by Aid. Marzari, 

THAT the recommendations contained in this clause be approved after 
changing recommendation A. to read as follows: 

"A. THAT the City Engineer be authorized to install a 
pedestrian actuated signal at Broadway and Vine 
and the necessary funds be allocated from the 
Traffic Reserve Fund." 

- CARRIED UNANIMOUSLY. 


Clause 4 - Intersection of 46th Avenue and 
Oak - Request for Pedestrian Actuated Signal 

MOVED by Aid. Marzari, 

THAT the recommendation as contained in this clause be approved. 

- CARRIED UNANIMOUSLY. 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Hardwick, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY. 


MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY. 


BY-LAWS 

1. A BY-LAW TO AUTHORIZE THE BORROWING OF 
CERTAIN SUMS OF MONEY FROM JANUARY 22, 
1974 TO JANUARY 21, 1975, PENDING THE 
COLLECTION OF REAL PROPERTY TAXES 


MOVED by Aid. Bowers, 
SECONDED by Aid. Rankin, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY. 

The By-law was read a first time and the Presiding Officer declared 
the By-law open for discussion and amendments. There being no amend- 
ments, it was 


121 


Regular Council, January 22, 191 A 16 

BY-LAWS (cont'd.) 

1. A By-law to Authorize the Borrowing of 
Certain Sums of Money from January 22, 
1974 to January 21, 1975, Pending the 
Collection of Real Property Taxes (cont'd.) 

MOVED by Aid. Bowers, 
SECONDED by Aid. Rankin, 

THAT the By-law be given second and third readings and the Mayor 
and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY. 

The By-law was deemed read accordingly. 


2. A BY-LAW TO AMEND BY-LAW NO. 2 849, 
BEING THE STREET AND TRAFFIC BY-LAW 

MOVED by Aid. Massey, 
SECONDED by Aid. Rankin, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY. 

The By-law was read a first time and the Presiding Officer declared 
the By-law open for discussion and amendments. There being no 
amendments, it was 

MOVED by Aid. Massey, 
SECONDED by Aid. Rankin, 

THAT the By-law be given second and third readings and the Mayor 
and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY. 

The By-law was deemed read accordingly. 


MOTIONS 

1. Allocation of Land for Highway Purposes: 
South Side Powell Street - East of 
Princess Street 


MOVED by Aid. Massey, 
SECONDED by Aid. Volrich, 

THAT WHEREAS: 

•1. The City of Vancouver is the owner of all the streets 

and lanes lying within the limits of the City of Vancouver; 

2. The North 7 feet of Lots 9 and 10, Block 52, District 
Lot 196, Plan 196, was established for highway purposes when 
Powell Street was to be 80 feet in width: The street is now 

to be 66 feet in width which makes the north 7 feet of these 
two lots surplus to the City's highway requirements; 

3. The owner of the remainder of said Lots 9 and 10 has 
made application to acquire the surplus 7 feet; 


THEREFORE BE IT RESOLVED that the north 7 feet of 
Lots 9 and 10, Block 52, District Lot 196, Plan 196, established 
for highway under filing 32694 be closed, stopped up, and conveyed 
to the owner of the remainder of said Lots 9 and 10; 

AND BE IT FURTHER RESOLVED that the said north 7 feet 
be subdivided with the abutting lands . 


- CARRIED UNANIMOUSLY. 


122 


Regular Council, January 22, 1974 17 

MOTIONS (cont'd. ) 


2. Allocation of Land for Highway 
Purposes; 4371 Knight Street 

MOVED by Aid. Massey, 
SECONDED by Aid. Volrich, 

THAT WHEREAS the registered owners have conveyed to the City 
of Vancouver, for road purposes, the following described 
lands : 

1. East 7 feet of Lot 25, Subdivision 1 of Block 18, 
District Lots 391 and 392 

AND HHERSAS it is deemed expedient and in the public 
interest to accept and allocate the said lands for highway 
purposes. 

BE IT THEREFORE RESOLVED that the above described 
lands so conveyed be, and the same are hereby accepted and 
allocated for highway purposes, and declaried to fcnrm and con- 
stitute portions of highway. 

- CARRIED UNANIMOUSLY. 


The Council recessed at approximately 6:15 p.m. to reconvene 
in open session at 7:30 p.m. in the Kitsilano Secondary 
School to hear delegations. 
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The Council reconvened in the Auditorium of Kitsilano Secondary 
School, 2550 West 10th Avenue, at approximately 7:30 p.m.. Mayor 
Phillips in the Chair, and the following members present: 

PRESENT : Mayor Phillips 

Aldermen Bowers, Gibson, Harcourt, Hardwick, 
Linnell, Marzari, Massey, Pendakur, 
Rankin and Volrich. 


DELEGATIONS & UNFINISHED BUSINESS (cont'd. ) 


Rent Increases 

Pursuant to Council's resolutions of January 8th and January 15th, 
1974, delegations as follows were heard on the matter of Rent Increases, 


(a) Vancouver Tenants ' Council - brief filed in favour of: 

joint City Council and tenant representative committee 
to meet with Attorney-General urging 

(i) No rent increase to exceed the increase in the 
cost of living for the previous year 

(ii) In any event all rent increases to be justified 

before representatively constituted Rental Boards. 

(iii) Establishment of these Boards in municipalities 

with power to administer and enforce all landlord- 
tenant laws, with binding decisions on all matters 
other than rents, and non-binding recommendations 
on rents. 

(iv) No evictions without proven just cause before the 
Boards . 


(b) Greater Vancouver Apartment Owners' Association - filed a number 
of briefs opposing rent controls; urging Council to give the 
matter of housing and apartment rents careful financial and 
economic appraisal before taking political action on its own 
and suggesting Council consult with Provincial and Federal 
Governments to establish an effective set of guidelines for 
long-term growth. 

(c) West End Landlord-Tenant Centre - filed a brief dated January 
22, 1974, proposing 

(i) A Rental Appeal Board to which tenants may appeal 
rental increases they consider unjustified, and 
which would have authority to determine an appro- 
priate increase if the appeal is upheld. 

(ii) Funds to enable fixed income tenants to maintain 
their living standards and still pay increases 
which landlords require to maintain appropriate 
income levels. 

(d) Vancouver Area Council, N.D.P. - submitted a brief supporting 
Alderman Rankin's motion on rent control. 

(e) Downtown Eastside Residents' Association - B. Eriksen - made 

an oral presentation and filed a brief supporting rent controls. 


cont ' d 
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DELEGATIONS AND UNFINISHED BUSINESS (cont'd.) 


Rent Increases (cont'd.) 

(f) Federated Legislative Council, Elder Citizens' Association 
of B.C. 


Mr. Way made reference to the hardships imposed on elderly 
persons by unreasonable rent increases. 

(g) R. Gibson - spoke against rent controls because they could ad- 
versely affect the housing industry. Indicated willingness 

of Apartment Owners' Association to co-operate with 
Governments in construction of low-cost and subsidized 
housing . 

(h) J. Stewart Leslie - suggested rent increase of approximately 
10% would be acceptable to average tenant. 

(i) Century House Tenants Association - made an oral presen- 
tation protesting the unreasonably high rent increases 
recently imposed by Block Bros. 

(j) Mr. W.J. Maclntyre, West End Ratepayers - urged construction 
of more senior citizens housing. 

(k) Alet McLeod - urged that action be taken to curb excessive 
rent increase by landlords. 

(1) Dody Dubeta - spoke in favour of rent controls. 

(m) Mary Anderson - volunteer with Vancouver Tenants Council, 
supported the Vancouver Tenants Council's position in this 
matter and also drew attention to the plight of elderly 
people or people with young children who have extreme 
difficulty in obtaining housing at reasonable rents. 

(n) Dennis Blue - not in favour of rent controls but urged that 
more low and moderate rental housing be created. 

(o) Tom Rodgers - presented a written brief opposing rent controls 
and urged Council to actively encourage developers to build 
more rental housing as a means of alleviating the problem. 

(p) Steve Bourne - West End Tenants Relocation Service - urged 
both tenants and landlords in the West End to make greater 
use of the service. 

(q) Wolfgang Lachmann - spoke in support of Alderman Rankin's 
motion. 

(r) Walter Stettler - owner of a small apartment - suggested 
that the present situation with respect to rent increases 
is simply a matter of supply and demand i.e. problem could 
be solved by increased production of accommodation, not by 
rent controls. 

(s) Ellen Fullerton - suggested all levels of government consider 
co-operative housing as a means of relieving the problem. 

(t) Steve Schefer - owner of an apartment block in Marpole - 

referred to increased assessments on his land plus escalating 
costs of repairs to his building. He has been trying to 
maintain his rents at a reasonable level but feels he cannot 
do so much longer. 


cont ' d 
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DELEGATIONS AND UNFINISHED BUSINESS (cont'd.) 
Rent Increases (cont'd.) 


(u) A. Block - representing Block Brothers Realty Limited - 

made an oral presentation in support of his firm's recent 
increases on its rental properties. 


(During the hearing of the foregoing delegations. Aldermen Gibson & 
Pendakur left the meeting) . 

On January 15, 1974, Alderman Rankin gave Notice of the following 
motion which was seconded this day by Alderman Marzari: 

MOVED by Aid. Rankin, 
SECONDED by Aid. Marzari, 

BE IT RESOLVED THAT the Vancouver City Council and representatives 
of tenants in Vancouver send a joint delegation to the Attorney-General 
in Victoria prior to the Opening of the Legislature urging the Govern- 
ment to bring forth the following changes to the Landlord and Tenant 
Act: 

(1) no rent increase on a premise to exceed the increase 
in the cost of living index for the previous year; 

(2) no eviction without proven just cause; 

(3) the establishment of Rental Review Boards with 
power to administer and enforce the Landlord and 
Tenant Act; 

(4) justification of proposed rent increases before 
the Boards. 

- Amended. 

MOVED by Aid. Har court in Amendment, 
SECONDED by Aid. Volrich, 

THAT the motion by Alderman Rankin be amended to read as follows: 

BE IT RESOLVED THAT the Vancouver City Council meet with the 
Attorney-General prior to the opening of the Legislature to urge 
the Provincial Government to bring forth the following changes in 
the Landlord and Tenant Act: 

(i) No eviction without just cause 

(ii) Establishment of Rental Accommodation Boards with 
power to administer and enforce the Landlord and 
Tenant Act 

(iii) Justification of unreasonable rent increases before 
the Boards. 

FURTHER THAT the Provincial Government increase construction of 

rental accommodation. ^ • -, 

Carried. 

(Alderman Marzari & Rankin voted against the amendment) . 
The motion as amended was put and - CARRIED. 

(Alderman Rankin voted against the motion as amended) . 


The Council adjourned at approximately 11:35 p.m. 


The foregoing are Minutes of the Regular Council meeting 
January 22, 1974, adopted after amendment , by Council on 
February 5, 1974. 
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WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 

RECOMMENDATIONS : 

1. Flat Rates for Property Ovmers' Share of Street Lighting 
Local Improvement Projects Completed in 1973 

The City Engineer reports as follows: 

"Clause 51B of the Local Improvement Procedure By-Law provides that, 
by resolution. Council may establish a flat rate per foot frontage with respect 
to any two or more projects of a like nature, based on the average cost per foot 
frontage of such projects as estimated by Council. 

The flat rates shown below are derived from the contract costs and the 
costs of work done by City forces, together with an allowance for interest over 
the period of construction and other general charges. These rates for the 
property owners' share of the projects, which were completed during 1973, have 
been developed in accordance with the provisions of the Vancouver Charter and 
the Local Improvement Procedure By-Law. 

RECOMMENDED that the following flat rates be approved: 


Projects as Indicated on the Assessment 
Commissioner's Schedule 

Flat Rates per Foot to be Applied 
to the Assessable Property in 
the Projects 

Court of Revision 

Schedule No. 

Item No. 

Business & Multiple Dwelling 

Residential 

November 19, 1970 

398 

1 

$2.90 


November 30, 1971 


7 

5.6 

$1.80 

$1.80 
$1.80 

March 23, 1972 

ai 

10,26,29 


$1.07 



1,2,3,-^,5, 
6,7,8,11, 

12,13,15, 
16,17,18, 
19,20,21, 
22,2-^,25, 
28 

$1.9-^ 

$1.9-^ 

April 20, 1972 

-^12 



$2.15 

May 11, 1972 

A13 

6 

$-^.28 



Your Board RECOMMENDS that the foregoing report of the City Engineer 
be approved . 

2. Lane Closing ■- Lane South of 75th Avenue, East of Hudson Street 
The City Engineer reports as follows: 

"The lane at the rear of Lots 1 to 5, Block 2, Block Y, D.L. 318 has not 
been used for highway purposes. The lane area has been fenced in by the owner 
of the abutting lands. The owner is remodelling and has made application to 
acquire this part of the lane so his site can be consolidated. This lane is sur- 
plus to the City highway requirements. 

I RECOMMEND that the portion of lane shown outlined red on plan marginally 
numbered LF685-i. be closed, stopped up and conveyed to the abutting owner subject 
to the following conditions: 

a. The value of the portion of lane to be closed be $1/+, 850. 00 in 
I accordance with the reconimendation of the Supervisor of Property & Insurance. 

I b. The closed lane be consolidated with the abutting lots by way of 

a subdivision plan prepared by the applicant at his expense." 

Your Board RECOMMENDS that the foregoing be approved. 


Board of Administration, January 18, 1974 


3. Air Filtration System for City Asphalt Plant 
Tender No. 28-73-15 


The City Engineer and Purchasing Agent report as follows: 

"Tenders for the above equipment were opened I57 your Board on 17 December, 
1973, and referred to the City Engineer and Purchasing Agent, They report as 
follows : 

Five tenders were received with four alternatives, for a total of 
nine prices. The tabulation of the tenders is on file in the Purchasing 
Agents Office. The bids were considered in order of price. 

Bid Hop 1 is incomplete since it does not include installation. 
The estimated extra $21), 000 required for installation makes this 
bid more expensive than the rec(»nmeQded bid. 

Bid Ho^ 2 fails to meet specification in that no means is provided 
to control the rate of return of the dust to the plant. Control of 
this function is essential to the successful operation of the syatm. 

The additional cost to provide this control ($5,485) represents 
the difference between this bid and Bid No. 5 (submitted by the 
same firm) which is recommended for acceptance. 

Bid No^ 3 is inccmplete in that it does aot include motor starters 
and control wiring. The extra expense, estimated at $5,000, makes 
this bid more expensive than the recommended bid. 

Bid pfo. h, fails to meat specification for the same reason as Bid Mo. 2, 
no control on the return of dust. 

The extra cost to provide this control makes this bid more 
expensive than the recommended bid. 

Bid Noa ^ is the lowest bid meeting the specification and is recoamended. 

The price of the recommended bid is $92,972.05 complete. Faxuis were 
approved by Council on 30 October, 1973, as follows: 

From Asphalt Plant Replacement Fund. • . • • • $15,500 
From Contingency Reserve ••••••••••• $6l4,500 


Total $80,000 

The reccraaended bid exceeds the budgeted funds by $12,972.05. 

This Increase over the original estimate Is a result of Increased material 
prices and more KtrlnKent control requirements by the Pollution Control 
BoHrd when detailed Hpec 1 1 i cn L i ons were i)repured. 

I RECOMMEND that:- 

a. Approval be given for the expenditure of the additional $13,000 in 
advance of the I97I4 budget so that we may install the eqaipment 
daring the spring shut down of the Asphalt Plant and comply with 
the demands of the Pollution Control Board. 

b. Approval be given for the award of the contract to A C, Canada 
Ltd. for the supply and installation of the air filtration system 
as specified." (Bid No. 5) 

Your Board RECOMMENDS the foregoing recommendation of the City Engi- 
neer and Purchasing Agent be adopted. 


12?, 

(WORKS - 2) 


FOR COUFiCIL ACTION SEE PAGE(S) .//..^L 
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FINANCE MATTERS 


RECOMMENDATIONS : 


1. IBM Magnetic Card Selectric Typewriter with Memory Bank 


The Director of Permits & Licenses reports as follows: 

"City Coumcil on September 21st, 1971 approved a report from the 
Board of Administration which gave authority to the Department of 
Permits & Licenses to rent an IBM Mag-Card Selectric Typewriter 
for use in the preparation of letters and reports. This machine 
has enabled the Department to pre-record over 100 form letters on 
a magnetic card concerning by-law infractions and a variety of 
other departmental matters. The District Inspectors advise 
the office of the pertinent by-law infraction and from this in- 
formation and the pre-recorded letter, an original letter is 
prepared at a high rate of speed. In addition, it is used to 
prepare the Development Permit Committee Minutes and has proved 
most valxiable for this function. 


I have now been informed that a new IBM Mag-Card Selectric Type- 
writer is available on the market, which supersedes the existing 
machine and has several improvements over this machine. The most 
notable improvement is that it is equipped with a "memory bank". 
This will enable the operator to record any report or letter in 
draft form, refer it to the dictator for corrections, store the 
unchanged data in the "memory bank" and record the corrections 
on the magnetic card, after which the entire revised and corrected 
report or letter can be recorded and automatically typed in finished 
form. This "memory bank" feature will be most useful for the pre- 
paration of the Development Permit Committee Minutes, as all cor- 
rections can be recorded and stored for later use when sending out 
letters referring to the minutes. In addition, the new machine has 
more "paragraph indent" locations than the present machine which 
will enable the operator to set up a report and indent automatically 
without having to set the tabs. 


The rental on the existing Mag-Card Selectric Typewriter is $233*00 
per month plus tax. The increased rental on the new Mag-Card Selectric 
Typewriter will be $80.00 per month. There is approximately an eight 
month delivery on the machine. Therefore the purpose of reporting on 
this matter now is to obtain approval to order the machine and thus re- 
ceive delivery as quickly as possible. This matter has been discussed 
with the Administrative Analyst and he recommends that the Department 
change to the new more modern machine. 

I therefore recommend that: 

A. Authority be given to change from the existing Mag-Card Selectric 
Typewriter to the new Magnetic Card Selectric Typewriter. 

B. The order be placed as soon as this report is approved. 

C. Authority be given to add the required funds in the 1974 budget 
to cover the increased rental costs." 

YOUR BOARD RECOMMENDS that the report of the Director of Permits & Licenses 
be approved. 

2 . Lease of The Queen Elizabeth Theatre Parking Garage 
The Theatre Manager reports as follows: 

"Clause 6 (b) of the lease between the City of Vancouver and the Lessee 
of The Queen Elizabeth Theatre Pariclng Garage, Metro Parking Ltd., reads as 
follows : 

Cont'd . . . 
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Clause 2 cont'd 

«6 (b) during the month of Januaiy in each of the years 1973 and 197k 
the Manager shall examine the operating expeiiBea of the Lessee and he shall then 
report to Coiincil the anticipated operating expenses of the Lessee for the 
current year. The Council shall finally deteniiine whether the operating eaqpenses 
of the Lessee for that year should be increased or decreased and the amounts 
payable to the Lessee under clause 5 (a) shall be incireased or decreased 
accordingly, and that clause shall be amended to give effect to the Council's 
decision. < 

Operating expenditures for The Queen Slizabeth Theatre Pazicing Oarage 
for 1973 were set at $26,500. Actual ejipenditures were $27,220, the over- 
ejqjenditure of $720 being due to the greater number of performances taking 
place. Gross revenues junqped from $73,631 in 1972 to $95,177 in 1973. 

In 197U the Provincial minimum wage will be increased from $2.25 per 
hour to $2.50 per hour, and other operating costs are anticipated to follow 
the general trend of current price increases. In view of this, the Theatre 
Manager recommends that the allowable operating es^enses for the Oarage for 
the year 197U be set at $31,500,'« 

Your Board recommends approval of the Theatre Manager's report. 


3 . Assessment Standards, Additional Staff 

The Director of Finance and the Assessment Commissioner have reviewed 
the staff needs of the Assessment Office since the closure of the 197^ Assess- 
ment Roll and have submitted the following report to your Board. 

" The last staff increase took place in I969 and since that time the 
general taxable residential roll has increased in total from $1,411,117,09'+ to 
$2, 157» 1 I'+tBSS or 52%. Over the same period the commercial and industrial 
totals show an increase from $1 ,3't9, 1 '♦7,269 to $2,336,826,200 or 73%. Machinery 
totals have increased from $165,290,864 in I969 to $269,696,404 or 63%. Although 
these increases are not wholly indicative of the increased valuation load, it 
is a fact that in the last year alone the number of building permits issued is 
up by 20% over the previous year and machinery accounts which numbered 4l8l in 
1969 now number 6774. 

There has been heavy growth in new construction such as major office 
buildings, shopping centres, condominiums and other commercial and industrial 
complexes. In addition to the valuation of new construction, existing buildings 
must be revalued yearly to reflect changing market values. 

it is essential that more time be spent on these valuations which 
involve very large sums of money at the taxation level, it is also essential 
that every effort be made to maintain equity of assessment throughout the City. 

In 1969 residential appeals far outnumbered the commercial and industrial 
appeals but in 1973 this situation was reversed. To prepare and defend appeals 
on these large properties takes a great deal of valuation time. 

For these reasons, your officials strongly recommend that the staff of 
the Assessment Division be increased by three property valuators, as follows ; 

1 Property Valuator IV - Supervision & valuation of Commercial and 

Industrial buildings and apartments. 

2 Property Valuators II - Valuation of Commercial and Industrial 

buildings, apartments and Machinery. 

Because the field work for the 1975 Assessment Roll is about to com- 
mence and valuation work ceases on the roll in November, it would be advisable 
to have immediate authorization for this staff to facilitate the preparation of 
the 1975 Assessment Roll. 

Cont'd . . . 
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Clause 3 cont'd 

The total estimated costs for 10 months in 197^ (based on 1973 salary 
schedules) would be $^0,796, made up of the following amounts: 

Salaries 

1 Property Valuator IV - 10 months (S) $1,240 = $12,400 

2 Property Valuators 11-10 months $1,079 = 21,580 

$33,980 

Fringe Benefits 

12% of salaries - $ 4,078 

Auto Al lowance 

3 allowances at $91.28 (600 miles) per month - $ 2,738 

In addition it would be necessary to provide office furniture which 
would be a non-recurring item of $1,010. 

Office Furniture 

1 desk & chair at $480 per set - $ 480 

2 desks & chairs at $265 per set - 530 

$ 1,010 

Estimated Total 1974 Cost $4l,806 


RECOMMENDATIONS 

Recommended that : 

a. Three additional property valuator positions be established 

in the Assessment Division of the Finance Department effective 
March 1, 1974, as follows: 

1 - Property Valuator IV 

2 - Property Valuators II 

b. The Director of Personnel Services to review the classifications 
and report to the Board of Administration. 

c. Regular Auto Allowance be authorized for the 3 positions. 

d. The estimated cost for 1974 amounting to $4l,806 be approved in 
advance of the 1974 Budget. " 


Your Board recommends that the recommendations of the Director of 
Finance and Assessment Commissioner be approved. 


Board of Administration, January 18, 197 4 (FINANCE - 

4. Investment Matters (Various Funds) November, 19 73 


4) 


(a) Security Transactions during the month of November, 1973 

(b) Summary of Securities held by the General and Capital Accounts 

( a ) GEN ERAL AND CAPITAL ACCOUNT TRANSACTIONS (PURCHASES ) 

Annual 

Maturity Maturity Term Yield 
Date Type of Security Date Value Cost Da ys 


Chartered Bank Deposit Receipts and Government Notes 


2 

Ontario Treasury Bills 

Nov. 

5/73 

$ 2,001,479.45 

$ 2,000,000.00 

3 

9 

00 

5 

Bank of British Columbia 

Nov. 

9/73 

999,890.53 

998,903.12 

4 

9 

02 

7 

Bank of British Columbia 

Nov. 

16/73 

4,510,274.79 

4,500,000.00 

9 

9 

26 

8 

Toronto Dominion Bank 

Nov. 

23/73 

1,505,985.62 

1 ,500,000.00 

15 

9 

71 

9 

Bank of British Columbia 

Nov. 

13/73 

3,002,712.33 

3,000,000.00 

4 

8 

25 

13 

Canadian Imperial Bank of 









Conmerce 

Nov. 

19/73 

1 ,909,558.81 

1 ,906,653.38 

6 

9 

27 

16 

Alberta Treasury Branch 

Dec. 

17/73 

4,031,084.93 

4,000,000.00 

31 

9 

15 

16 

Mercantile Bank of Canada 

Nov. 

30/73 

741 ,292.26 

738,767.50 

14 

8.91 

19 

Bank of Montreal 

Jan. 

31/74 

1,018,800.00 

1 ,000,000.00 

73 

9 

40 

21 

Bank of British Columbia 

Nov. 

26/73 

2,503,082.19 

2,500,000.00 

5 

9 

00 

23 

Banque Canadienne National e 

Feb. 

28/74 

2,049,749.04 

2,000,000.00 

97 

9 

36 

23 

Mercantile Bank of Canada 

Nov. 

26/73 

997,331.98 

996,605.00 

3 

8.875 

26 

Bank of British Columbia 

Feb. 

28/74 

2,560,971 .23 

2,500,000.00 

94 

9 

47 

28 

Bank of British Columbia 

Nov. 

29/73 

1 ,000,260.27 

1 ,000,000.00 

1 

9 

50 

29 

Toronto Dominion Bank 

Jan. 

15/74 

506,039.18 

500,000.00 

47 

9 

38 


$29,33 8,^12^62 $2j,14_0^ 929.0 0_ 


*********************** 


SALE OF CANADAS BY KERRISDALE COMMUNITY CENTRE FUND TO SINKING FUND 

Maturity Maturity Term Annual 

Date Type of Security Date Value Price Cost yrs/mos Yield 


Nov. 30 Canadas 4 1/2% + Sept. 1/83 $8.p0_0_^00 $81.75 $6._540.J)q 9/9 7.13 

+ Sold by Kcrrisdale Community Centre Fund to 
liquidate its investment portfolio and to supply 
Sinking Fund with an investment suitable for its 
portfolio requirements. Kerrisdale Community 
Centre to be operated by Board of Parks and Public 
Recreation after November 30, 1973 

*********************** 


CEMETER Y PERPETUAL MAINTE NAN CE FUND (PURCHASES ) 

Maturity Maturity Term Annual 

Date Type of Security Date Value Price Cost yrs/mos Yield % 

Debenture s 

Nov. 15 City of Vancouver 5% May 1/78 $1,000.00 $85.46$ 854.60 4/6 9.00 

30 City of Vancouver 5.75% Oct 15/77 liuOPiLPO. 90.30 13,545. 00 3/11 8.75 

$16 .000 .00 $14,399.60 


(b) SUWARY OF SECURITIES HELD AS 

GENERAL AND CAPITAL ACCOUNTS ONLY AS AT NOVEMBER 30. 1 973 

Type of Security Par o r Maturit y Value Cash 02iJpok_V_al_ue 

Short Term 

Chartered Banks Deposit 
Receipts and Government 

M»31 iiJ14.J8 $35.18_1. 5_38J_5 

Medium Term 

B.C. Hydro & Power Authority 
7% Parity Bonds due 

Sept. 1/75 i__J98,000J0 $ 401 .525.59 


RECOMMENDATION 

Recommended by your Board that the report of the Director of Finance on 
Investment Matters (Various Funds) for November. 1973 be confirmed. 


FOR COUNCIL ACTION SEE PAGE(S) 
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PERSONNEL MATTERS 

RECOMMENDATION 

1. Visit to Seattle's Pike Place Market 
and Renewal Project: Maurice Egan 
and Raymond Young 

The Director of Social Planning reports: 

"The Pike Place Market in Seattle is one of the major 
public markets in the Pacific Northwest. At the present 
time, the 15-acre market is the focus of an intensive 
22-acre urban renewal project. 

The Seattle Planning Department has developed some 
expertise in the administration, planning and economics 
of public markets. 

The Director of Social Planning has been requested by 
the Mayor's Office to develop a feasibility study on a 
Farmers' Market for Vancouver. 

The Seattle Urban Renewal staff have kindly agreed to 
provide a major briefing on their efforts and problems, 
on January 30, 1974. 

Expenses for a trip to Seattle are as follows: 

(a) M. Egan Air Fare $ 37,00 

Per diem 25,00 

(b) R. Young Air Fare 37.00 

Meals 10.00 
Ground trans- 
portation 35.00 


$144,00 

The Director of Social Planning requests that the 
Director of Social Planning and one staff member be 
allowed to visit Seattle on January 30, 1974, at a 
cost of $144.00, to be charged to the Department Travel 
Account (7801/9)". 

Your Board RECOMMENDS approval of the foregoing 

request . 


FOR COUNCIL ACTION SEE PAGE(S) /^^ 
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(PROPERTIES - 1) 


PROPERTY MATTERS 


RECOMMENDATIONS : 


1. Authority to Demolish Dwellings Acquired for Proposed Public 
Housing for Single People Downtown East Side - Lots 10 to 14 
Amended, Block 56, D.L. 196, Lots 24 to 28, Block 53, D.L. 196 

The Supervisor of Property and Insurance reports as follows 

"Lots 10 to 14 Amended, Block 56, D.L. 196^ located on the 
south side of the 300 Block East Cordova Street and Lots 24 
to 28, Block 53, D.L. 196, located on the north side of the 
500 Block East Cordova Street are required for the proposed 
Public Housing for Single People, confirmed by City Council 
June 19th, 1973. 

There are a total of eight dwellings within the two above 
described sites. Six of the dwellings have been acquired by 
the City and the remaining two are still under negotiation 
with the solicitors of the owners. 

As the occupants find alternative accommodation, it is 
proposed to demolish the dwellings. 

RECOIMENDED that the Supervisor of Property & Insurance be 
authorized to call for tenders when the dwellings are vacated 
and to award the contract for demolition of the above dwellings." 

Your Board 

REC0Mh4ENDS that the foregoing recommendation of the Supervisor of 
Property & Insurance be approved. 


2. Acquisition for Public Housing for Single People Site "A", S/S 

Cordova Street between Gore and Dunlevy Avenue, Lot 13, Block 56, 
D.L. 196 - 372 East Cordova Street 


The Supervisor of Property and Insurance reports as follows :- 

"Lot 13, Block 56, D.L. 196, known as 372 East Cordova Street, 
situated within Site "A", s/s Cordova Street between Gore and 
Dunlevy Avenues, is required for the propKJsed Public Housing 
for Single People, confirmed by City Council, June 19th, 1973. 

The premises are comprised of two dwellings. The building on 
the front of the lot is a two-storey, no basement frame building, 
with a main floor area of 868 square feet, erected in 1900. This 
dwelling contains 9 rooms, 6 plumbing fixtures, patent shingle roof, 
siding exterior, and is heated by space heaters. 

The second dwelling is a one-storey, no basement frame building, 
with a floor area of 500 square feet, erected in 1900. This 
dwelling contains 4 rooms, 2 plumbing fixtures, patent shingle 
roof, siding exterior and is heated by a space heater. The 
dwellings are on a site 25' x 122', zoned M-2, and both dwellings 
are in p>oor condition. 

Following negotiations, the owners have agreed to sell for 
$32,500.00 as of January 31st, 1974. This price represents a 
fair and reasonaJale value for the property and has been approved 
by Central Mortgage & Housing CorpwDration. 


Cent ' d . 
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Clause 2 cont'd 


The front dwelling is occupied by one of the owners aind the rear 
dwelling is rented. It is proposed to demolish both dwellings 
when they aire vacated prior to February 28th, 1974. 

This property is the last required to complete the acquisitions 
for Site "A" of the prop)Osed Public Housing for Single People. 

RECOMMENDED that the Supervisor of Property & Insurance be 
authorized to acquire this property for the sum of $32,500.00 
on the foregoing basis, chargeable to Code #565/1204." 

Your Board 

RECOMMENDS that the foregoing recommendation of the Supervisor of 
Property & Insurauice be approved. 


3. Acquisition for Park Site #10 - Mount Pleasant 407-11 East 8th 
Avenue 


The Supervisor of Prop>erty & Insurance reports as follows ;- 

"The above property, legally described as W 43 ft. of South 
% of East ?5 except N 10 ft. now lane of Block 104, D.L.264A, 
known as 407-11 East 8th Avenue, forms part of Park Site #10, 
which is listed under Table I of Park Sites Purchases Program 
1971-1975, confirmed by City Council on December 15th, 1970. 
It is noted that this property is the last remaining property 
to be acquired in the block bounded by Prince Edward Street, 
7th Avenue, Guelph Street and 8th Avenue. 

These premises comprise a two storey frame dwelling, plus a 
full basement, with a main floor area of approximately 1,312 
sq. ft., erected in 1940 on a lot 43' x 122', zoned RM-3. 
The dwelling contains 16 rooms, (divided into 6 rental units), 
21 plumbing fixtures, has a patent shingle roof, stucco exterior, 
a concrete foundation, and is heated by an automatic oil-fired 
hot water heating system. This dwelling has been well maintained 
aind is in good condition. One rental unit is occupied by the 
owners and the rest are occupied by tenants on a month-to-month 
basis. A garage which is in good condition is located at the 
rear of the property. 

Following negotiations with the owners, they have refused to 
accept an offer of $77,000.00, which is considered to be fair 
and reasonable value for this property and which amount is also 
substantiated by 2 independent valuations. Upon reviewing this 
matter with the City Solicitor, he has recommended that the 
property be expropriated, it being noted that said expropriation 
will not preclude negotiations towards a final settlement. 


This matter has also been discussed with the Superintendent of 
Parks & Public Recreation, who agrees that this property should 
be expropriated as he has scheduled the devclopMnent of this site 
for park purposes in the Spring of 1974. 

RECOMMENDED: - 

(a) That the offer of $77,000.00 made to the owners be 
confirmed as representing due compensation for the 
property to be acquired. 

(b) That since the City has failed to come to an agreement 
with the owners to acquire the said property for the 
sum of $77,000.00, the said property be expropriated 
and the Resolution for that purpose submitted under 
"Motions" be passed. 

Cont'd . . . 
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Clause 3 cont'd 

(c) That Professor E.C.E. Todd be appointed as the City's 
nominee to the Board of Arbitration to be constituted 
to determine the compensation payable to the owners." 

Your Board 

RECC»1MENDS that the foregoing reconunendations of the Supervisor 
of Property & Insurance be approved. 


FOR COUNCIL ACTiON SEE ?hQm//9.l{L...^ 
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WORKS & UTILITY MATTERS 

CONSIDERATION : 

1 . Re Begging on Streets 


The Corporation Counsel reports as follows: 

I have been asked by Mayor Phillips to report to 
Council on the question of its power to control begging 
and panhandling on City streets. This matter arises 
as a result of amendments to the Criminal Code which 
remove begging and panhandling from the Code as 
criminal offences. The Mayor has indicated some con- 
cern has been expressed by many citizens over the 
prevalence of this activity on City streets. 

In a telegram to Mr. Bruce Eriksen on July 19, 1973, 
the Minister of Justice made the following comments: 

"I should like to commence by explaining the rationale 
behind the removal of panhandling and begging as 
offences from the Criminal Code. This was done to 
overcome a certain amount of injustice. The think- 
ing here was not to make panhandling and begging 
an accepted practice, but rather to remove it from 
the realm of criminal activity. We felt that the 
full weight of the Criminal Code should not come 
to rest on a person because he asked a passerby 
for a quarter or some loose change. That is not 
an offence which should result in a criminal record. 
The Criminal Code provisions against begging applied 
almost exclusively to the poor and the young and 
its effect was therefore discriminatory. By 
abandoning this area of criminal law the Federal 
Government has now left it open to the municipali- 
ties to deal with this type of behaviour without 
the sticfma of criminality. I would therefore sug- 
gest that you consult the Vancouver Municipal 
Authorities for information concerning present or 
proposed, by-laws dealing with the question of begging 
on a put)lic street." 

In the ligltit of these remarks by the Minister, I have 
given consideration to the City's power to control the 
use of its streets for various activities;. The City 
Charter maikes it quite clear under section 317 that 
Council hcis the power to make by-laws for regulating 
pedestrian and other traffic on City streets. Having 
regard to the broad meaning of the word 'regulate' as 
defined in the City Charter, I would suggest that the 
Minister's suggestion could be implemented by an amend- 
ment tO' ouir Street and Traffic By-law by the addition 
of the fol. lowing as Section 70A: 

"70A. Other than the holder of a license to 
solicit for charity, no person shall use £\ny street 
or any part thereof for the purpose of begging or 
seeking or receiving alms for himself or on behalf 
of any other person." 


If It IS Council's desire to exercise its powers of 
control of the streets in this fashion, then I recom- 
mend that I be instructed to bring forward the appro- 
priate ajnendment in the language set out above. 


FOR COUNCIL ACTION SEE PA5E(S) . Z.^!.^ 
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(BUILDING - 1) 


BUILDING AND PLANNING MATTERS 


RECOMMENDATION 

1. Development Permit Application No. 63226 
6506 Victoria Drive 


Thip pnT)i icntion ws^ •pf^Tio-^t.pf' and (:<nn"ir!''r'^r' by Co'an'^il on "ix/ni'-^t 1'', 

fip fhp PTinlicn.tion fpilec^ to (rf=^t the p-n-n-rovnl of City Onunci"' n'^ p^'tiori 
vrp.p taken other than to s.(?.viae the n.-npT in.pnt of this and th<> Devoi o-nment 
Permit Application i=! still outstan'lin''. 

Mr. ■''Ml. Taylor, Development Representrtivo, Gulf Oil Oanaria Tiirait'^d, ha'' 
-r-ppnopted Council to reconsider the anni ic"tion as they hav^ r-nr-r-ie-^ ^-it 
the rennired work in subm-i ttinfr the necessary detailed nlans nreviotisl y 
reeuested . 

The inf orn.ption renu'^sted by the TerhnicaT PT nnninf? Board and Vancouver 
City Plannin^r Commission nrior to issuance of the devei OT)Tnent ^'-•^it 
has been submitted and filed with the Planning Deriartm'^nt. 

It is RRCOMIWHD'W that Devel onment Permit f^npl icatlon N-^. b-^ .-■nr.r'^v-'^ , 

2. Consultant's Report "Open Space - A Policy Outline for 
the V/est End" 

The Director of Social Planning , upon the advice of the West End 
Planning Team, reports: 

"City Council on March 13, 1973 approved the following motion:- 

'THAT the West End Local Area Planning Program be adopted.' 

In conjunction with budgeting and staffing for the West End Local Area Planning 
Program, the sum of $5,000.00 for a Parks Planning Consultant in lieu of using 
existing Parks staff was authorized. 

Terms of reference for the consultant were established by the Team and Parks 
Board. Several landscape and parks planning firms were interviewed by the Team. 
A consortium composed of Norman Hotson, M.R.A.I.C. and Don Vaughan, Landscape 
Architect, were retained to prepare the report July 30, 1973. 

The report is now complete and the relevant sections have been incorporated 
into the West End Plan - Draft 11 which was discussed by the Civic 6 Community 
Development Committees December 11, 1973- 

'Open Space - A Policy Outline for the West End' examines and evaluates all exist 
ing and potential open space sites in the West End and establishes an open space 
network that is innovative and reflects the specific urban needs of West End resi 
dents 

The study proposes alternate forms of open space designed for high-use, multi- 
purpose activities, carefully integrated into the overall network. 

The general influence of zoning by-law restrictions on open space with recommenda 
tions respecting the implementation of the open space proposals is also contained 
in the report. 

The Director of Social Planning RECOMMENDS: 

1. that the report 'Open Space - A Policy Outline for the West End' be received 
for information. 

2. that the report be made available to the public through the West End Planning 
Centre and Ci ty Hal I .' 

3. that the report be studied by the relevant civic departments and commentaries 
be prepared to be considered by Council at an early date in February. n 

) FOR COliNCIL ACTION SEE PAGE(S) . 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


JANUARY 10, 


1974 


A meeting of the Standing Committee of Council on Finance 
and Administration was held in the #1 Committee Room, Third Floor, 
City Hall, on Thursday, January 10, 1974, at 11:00 a.m. 


The Chairman welcomed Alderman Linnell as a new member to 
the Standing Committee of Council on Finance and Administration. 

INFORMATION 


1. Preliminary 1974 Budget Review - Departmental Program Analysis 

At a meeting of the Standing Committee on Finance and 
Administration on Thursday, November 22, 1973 when the Preliminary 
1974 Operating Budget was reviewed, the Committee requested that 
each Department review it ' s operation to attempt to reduce the 
budget because of the City being faced with a very serious fin- 
ancial situation in 1974. Departments were requested to establish 
a priority rating system for expected expenditures for 1974. 

The Committee considered a confidential report fcom the 
Board of Administration. The report suggested that this meeting 
be held In Camera, but that the results or recommendations not 
be kept In Camera. 

It is possible that the financial situation of the City may 
be relieved by expected announcements from the Federal Government 
for administration and funding of some services previously supplied 
by the City of Vancouver. 

Alderman Bowers indicated that a report is now being prepared 
regarding the reduction of the mill rate. After discussion, the 
Committee : 

RESOLVED , that this meeting of the Finance and Administration 
Committee of January 10, 1974, reviewing the departmental priorities, 
should not be held In Camera. 

The loss of revenue from the fees for the Cemetery was dis- 
cussed and the Committee agreed that this should be discussed with 
the M.L.A. 's at a future date. 

The 1974 Budget Review-Program Priority Rating from each 
department was then reviewed. After consideration and discussion, 
the Committee: 

RESOLVED , THAT: 

a) The 1974 Budget Review-Program Priority Rating prepared by 
City Departments of General Government, Vancouver Civic 
Auditorium, Civil Defense, City Clerk's Office, Coroner, 
Engineering, Finance, and Property, be accepted for the 


PRESENT: 


Alderman Bowers (Chairman) 

Aldermen Volrich, Linnell, and Harcourt. 


COMMITTEE 
CLERK 


M. Sharkey 


STANDING COMMITTEE OF COUNCIL ON 
FINANCE AND ADMINISTRATION . . . 
January 10, 1974 
Preliminary 1974 Budget cont'd. 


2 


information of this Committee to be reviewed at the time 
of Budget f inalization. 


b) That under General Government, page 2 Other General Government 
Miscellaneous Items be referred to the Director of Finance 

to prepare a report giving the breakdown of these costs. 

c) City Clerk's/Archives Division, pages 9 through 23; that the 
City Clerk be requested to prepare a comprehensive report 
defining the function of the Archives, present level of 
service, public response and use of the Archives, and pro- 
jection of future growth. 

That the Archivist be requested to attend a meeting of this 
Committee when this report is considered. 

d) Engineering, page 24; that the City Engineer be requested to 
make recommendations on raising the percentage estimate for 
the charge for supervision and outside work from 15% to 20%, 
and to suggest a legitimate figure for supervision of out- 
side work. 

e) Engineering-Streets, page 27; that the item on General Main- 
tenance be held for consideration and carefully reviewed at 
the time of budget f inalization. 

f) Engineering-Streets, page 28; Maintenance of roads, lanes, 
and pavement; that the item of sidewalk maintenance, improve- 
ments or replacements should be more fully considered at the 
time of budget f inalization. 

g) Engineering-Streets, page 30; Traffic Operations; that the 
item of reduction in street sign maintenance of 50% ($25,000) 
be held as a "doubtful item" until the budget is reviewed. 

h) EngineeringrSewers and Waste Material, (Recycling) , page 33; 
that the amount of $33,500 for garbage collection be changed 
from priority 1 to priority 4. 

i) Engineering-Sewers and Waste Removal, page 34; that the 
comfort station operation amount of $6,600 be held under 
review and that the priority be changed from 3 to 4. 

j) Engineering-Sewers and Waste Removal , page 35; that the 25% 
reduction in services for street cleaning be kept under 
review for decision at the time of the budget f inalization. 

k) Finance Department-Assessment Division, page 39; that the 
addendum be accepted for the information, of this Committee 
on the understanding that item No. 3 - Unfilled Position, 
Clerk II level - may be withdrawn. 

1) Data Processing and Systems Division, page 40; that the 
programming item be moved from priority 3 to 4. 

m) Data Processing and Systems Division, page 41; that the 

Analysts item be carefully reviewed at the time of budget 
f inalization. 

n) Finance-Internal Audit, page 42; that item 2B, Audit of 

Departmental and Outside Board Financial Records - Detail 
and item 4, Review of Procedures, Systems and Internal 
Controi be moved from priority 3 to priority 4. 

0) Finance-Internal Audit, page 43; that No. 6 Major Sytems 
and Procedures Reviews and Development of New §ystem Pro- 
posals be moved from priority 3 to 4 . 
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p) Finance- Revenue and Treasury, page 52; that item D. Parking 
Meter Collections in the amount of $22,000 be reviewed at 
the time of budget f inalization. 

q) Finance-WaterRates/Scavenging Collection, page 53; that 
item B. Water Rates Billing be referred to the Director 
of Finance for a report as to what loss of interest revenue 
would be felt from less frequent billing. 

r) Fire Department, page 55; that this Committee request the 
Fire Chief, Port Manager, and representatives of the 
National Harbours Board to attend the next meeting of this 
Committee to discuss fire protection in the harbour. 

The Chairman informed the Committee that memebers of the 
Parks Board would attend the next Finance Committee meeting 
to discuss the 1974 Budget requirements. 


The meeting adjourned at 12:30 p.m. to meet again on 
January 17, 1974 at 11:00 a.m. in Committee Room #2. 


FOR COUNCIL ACTION SEE PAG£(S) .//Sl. 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON SOCIAL SERVICES 


January 10, 1974 


A meeting of the Standing Committee of Council on Social Ser- 
vices was held on Thursday, January 10, 1974 at approximately 1:30 p.m. 
in the No. 1 Coinmittee Room, Third floor. City Hall. 

PRESENT: Alderman Rankin (Chairman) 

Aldermen Gibson, Hardwick and Marzari 

ALSO PRESENT : Mr. J. Denofreo, Executive Assistant 

to the Minister of Human Resources 

CLERK: M. Kinsella 


The Chairman welcomed Alderman Gibson as a new member of the Committee 


RECOMMENDATION 


1. Day Care - Possible Use of Park and 
School Sites for Day Care Centres 

Vancouver City Council at its meeting of November 27, 1973 
passed the following motion: 

"THAT the Standing Committee on Social Services be 
instructed to investigate with the School and Park 
Boards the use of school and park sites for day 
care centres." 

The following representatives of the School Board and the Park 
Board were present to discuss this matter with your Committee: 


Trustee M. Courvoisier 
Trustee J. Yee 
Mr. D. Pritchard 


Commissioner M, 
Mr. M. Smith 


Brown 


School Board 


Parks Board 


The Chairman stated that there is a great need for day care 
centres in the City of Vancouver. The Minister of Human Resources 
has offered to supply a number of portables for day care contingent 
upon suitable sites being obtained by the day care groups. The 
Chairman noted that City Council has made available a number of city- 
owned sites for use for day care. However, the City does not have 
available a sufficient number of sites to meet the need and therefore 
Council resolved that the Committee explore the use of school and 
park Board properties for day care centres. 


Trustee Courvoisier indicated that the School Board currently 
has a policy that day care centres may be established in schools 
where the centre does not interfere with the educational goals of 
the particular school. Further, if the day care association is non- 
profit, the School Board will grant the use of vacant school rooms 
at very minimum cost. Mr. P. Murphy, Day Care Information Centre, 


cont ' d 


standing Committee of Council on Social Services 2 

January 10, 1974 

Clause No. 1 (cont'd) 

pointed out that this policy covers the use of school buildings only 
and should be expanded to cover the use of school grounds for day 
care centres. Mrs. Courvoisier indicated that this matter will be 
raised with the School Board. It was suggested that where school 
sites are offered for day care centres, the inspection policy that 
is followed with respect to City-owned lots prevail, i.e. a repre- 
sentative from Day Care Information Centre, Community Care Facilities 
Licensing, the Day Care Group and the City look at the site, and if 
it is suitable, it is brought back to the Committee to be ratified. 

Commissioner M. Brown indicated that the Park Board is currently 
drawing up a list of Park Board sites which could be made available 
for day care. She referred to a number of pieces of property being 
held for future park sites, e.g. future expansion of China Creek 
Park, Park Site #9 - Arbutus and Seventh Avenue, and a number of 
others. Mrs. Brown undertook on behalf of the Park Board to bring 
back within two weeks to the Committee a list of Park Board pro- 
perties which could be used for day care. Mr. M. Smith indicated 
that the Park Board is exploring greater use of Community Centres 
for day care . 

Both the School Board and the Park Board representatives requested 
some guidelines re criteria for sites for day care centres. Mr. P. 
Murphy, Day Care Information Centre, undertook to provide this mate- 
rial to the Boards as soon as possible. 

Your Committee then went on to discuss with those present a 
number of specific day care matters . 

(A) Grandview-Terrace Day Care 

Mr. M. Stark submitted a report requesting that the day 
care facilities at Grandview-Terrace be relocated because the 
Tenants Association has requested that the space used by the 
day care centre be made available to operate a multi-age 
recreation drop- in centre. The Department of Human Resources 
will provide the day care with a portable and the group 
appeared before your Committee to request land on which to 
place the portable. The group suggested that either of the 
following locations would be suitable: 

(i) Victoria Park on the corner of Salisbury 
and Kitchener; 

(ii) Grandview Elementary School grounds 

Mr. Stark has spoken to the Principal of Grandview Elementary 
School who is agreeable to a day care portable being placed on 
the school grounds . Trustee Courvoisier indicated that the 
School Board is willing to permit a day care portable being 
placed on the Grandview Elementary School grounds for an 
extended period. However, the Board is unable to assume the 
costs of hooking up the necessary services, i.e. sewer, water, 
light, etc. 

(B) West Point Grey Day Care 

A representative of the West Point Grey Day Care group 
requested consideration of the use of either of the following 
for day care: 

(i) Queen Mary School Kindergarten and/or the 
adjacent park located at 8th Avenue and 
Trimble 

cont ' d .... 
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(ii) Park Board property for Locarno extension at 
First Avenue and Sasamat. 

Trustee Courvoisier advised that there is space available 
Queen Mary School, but it is on the top floor of the school 
building which is not acceptable for licensing as a day care 
centre. She agreed, however, to investigate the possibility 
of re-arranging space at the school so that a day care centre 
could be located on the ground floor and to report back on 
estimated costs for up-grading the premises to meet day care 
requirements . 

Commissioner Brown opined that the site at First and 
Sasamat would not be suitable for day care as it is very low 
and is flooded most of the time. It was suggested that it 
might be possible to locate a day care centre at Jericho Hill 
School as they are now placing a large number of their resi- 
dents in public schools and should therefore have space avail- 
able. Another possibility suggested was the National Defense 
Buildings. Mr. Denofreo and Mr. Murphy agreed to discuss with 
the appropriate Government Department the possible use of part 
of Jericho Hill School for a day care centre. 

(C) Mount Pleasant Day Care 

The Mount Pleasant Day Care group appeared before the 
Committee on December 6, 1973 requesting the use of City- 
owned land at 7th Avenue and Windsor for a day care centre. 
At that time, the Supervisor of Property and Insurance indi- 
cated that this site had a reserve on it for senior citizens ' 
housing and it was anticipated that it would be developed for 
this purpose within 6 months to one year. Other alternate 
sites were offered to the day care group for consideration for 
day care . 

Ms. G. Wright, Mount Pleasant Day Care group, appeared 
before the Committee today to again request that the Day Care 
group be permitted. to use the City-owned site at 7th Avenue 
and Windsor for day care. She stated that the alternate sites 
offered by the Committee proved either unavailable or unsuitable 
because of the topography. She submitted a number of letters in 
support of their request. In addition, she submitted a letter 
from the Department of Municipal Affairs advising that the 
Province has decided against acquisition of the 7th Avenue and 
Windsor site for housing purposes. 

Following further discussion on the above matters, it was 
RECOMMENDED THAT Council 

A. Accept the offer of the School Board to accommodate a 
portable day care building on the grounds of the Grand- 
view Elementary School and that the City finance the costs 
of the hook-up of the required services and any fencing 
required; 

B. Request the School Board and Park Board to submit to the 
Standing Committee on Social Services, within one month, 
recommendations on a conjoint policy relative to the loca- 
tion of day care centres on properties currently in the 
respective Boards' care; 

cont 'd 
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C. Make available to the Mount Pleasant Day Care group the 

City-owned site at 7th Avenue and Windsor Street (D.L. 264A, 
Block 109, Lots 9-12) for day care on the basis of a 
two year lease at $1.00 per year and request the City 
Engineer to submit estimates of the costs of servicing 
this site. 


INFORMATION 

2 . Housing Relocation Service 

The Standing Committee on Social Services at its meeting of 
November 29, 1973 referred the proposal of Rental Aid to set up a 
free housing relocation service to the Director of Social Planning 
for evaluation and report back to the Committee, this report to 
include comments on both centralized and decentralized services, 
cost sharing, etc. 

As requested, the Director of Social Planning submitted for 
consideration the following report: 

Th« Director of Social Planning reporta: 

"On November 29, the Social Services Committee heard a proposal 
by "Vancouver Rental Aid" to establish a housing relocation service 
in the City providing free accommodation listings and transport- 
ation services for senior citizens, handicapped persons and 
families on low and fixed incomes. The proposal requested the 
City to cost share in a $45,000 budget employing four full-time 
staff. 

Discussion at the Committee meeting was wide ranging involving 
Rental Aid, a representative from Kitsilano Neighbourhood House 
and a representative from the Y.W.C.A. The Director of Social 
Planning was instructed to report back to the Committee on the 
subject of establishing a Relocation Agency. 

Following the Committee meeting, the Y.W.C.A. Rooms Registry 
submitted a proposal and a budget to continue and extend their 
present services in the relocation field. The Y.W.C.A. service 
has been operating for a number of years and since 1969 when 
1,400 persons were placed, their service has expanded to 3,500 
successful placements a year. At the present time, their service 
does not have a transportation component and is not generally well 
advertised throughout the community. The Y.W.C.A. has submitted 
a $40,000 budget (including transportation) to the City for con- 
sideration. 

There are five major areas to which comments should be directed: 

1 . Purpose 

It Is advlseable that any publically funded re- 
location service should be selective with regard 
to the groups it wishes to serve. The private 
rental agencies, while moving the cost from the 
landlord to the prospective tenant, are providing 
a batter service than open listings in the news- 
'paper. They have large resources (including com- 
puters) large staffs, and large volumes of business. 
It would be very difficult to compete unless large 
resources were made available. Open competition 
with private agencies for a share of the regular 
market would not directly benefit those groups 
which are presently rant poor and consequently at 
a disadvantage. 

2 . Funding 

The funding formula and the purpose of the re- 
location service are interrelated. An open 
service would throw the total responsibility for 
funding on the City. It is probable that the 

cont ' d .... 
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Province would agree Co cost-share Co some excenc. 
A selecdve service (catering co seniors, handi- 
capped, and low or fixed Income families) would 
be C.A.P. shareable. 

3 . Central Izadon or Decencrallzadon 

At the present time, there are a number of 
voluntary decentralized housing registries In 
Vancouver located In various local Information 
centres. Many other local areas have no such 
service. Decentralized funding would benefit 
those areas who are already supplying relocation 
services on a small scale; but would leave large 
areas of the city without service. A great deal 
of Initial work would be needed to organize, un- 
organized areas, and continued effort In co- 
ordination would be necessary from some central 
body. Costs of a decentralized effort would be 
much larger than those presently envisaged as 
funds would be fragmented and much more money 
would be needed to have a total Impact on the 
whole city. Some co-ordinating body would still 
be necessary. This would need to be funded as well. 
The establishment of a centralized relocation service 
would provide uniform Impact over the city, would be 
complementary to the limited housing registries now 
existing In some Information centres, and could 
over time, provide the Initiative and focal point 
for the development of complementary activities 
In other Information centres. 

4 . Registry and Listings Aspect of the Service 

The City of Calgary has recently established a 
housing registry for senior citizens. Their 
service Is under the auspices of the Senior 
Citizens Central Council and many of their listings 
come from the private agencies. Rentex, one of the 
private agencies, already provides free service to 
seniors and In these cases often only a transport- 
ation service Is needed. Both Tlnesavers and Rentex, 
here In Vancouver, have Indicated that on a per use 
basis, they would be willing to make their listings 
open to such a public relocation service catering 
to specific groups 111 served by the regular market. 
Such an arrangement may well be cheaper than several 
full-time staff members needed to seek out and com- 
pile separate listings. 

5 . Transportation 

The provision of transportation by employing full- 
time drivers, and leasing, maintaining and Insuring 
Automobiles Is a major cost. It Is estimated that 
the use of taxla on a regular fare basis «s needed 
would halve the cost of the transportation component." 
(Copies of the submissions referred to are on 
File in the City Clerk's office.) 


Your Committee discussed the submission in detail with repre- 
sentatives from Rental Aid and the Y.W.C.A., Rooms Registry. 
Following further discussion, it was 

RESOLVED 

THAT the Standing Committee on Social Services endorse the 
principle of a continuing housing relocation service for the 
City of Vancouver and 

FURTHER THAT the Director of Social Planning be instructed to 
meet with representatives of the Rental Aid and the Y.W.C.A., 
Rooms Registry, to explore whether or not a formal relationship 
could be established between the two groups with respect to 
joint operation of a single housing relocation service for 
early report back to the Committee . 
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3 . Emergency Shelter for Native Young 
People in the Skid Road Area 

The Standing Committee on Social Services at its meeting of 
November 29, 1973, when considering the request from the B.C. Associa- 
tion of Non Status Indians for an emergency shelter for native young 
people in the Skid Road area resolved 

"THAT Mr. S, Butterworth, Hostel Co-ordinator , be 
assigned to investigate suitable locations in the 
area east of Main Street and from 6th Avenue to the 
Waterfront for use as emergency shelter (s) for native 
Indian youth with a report back to the Committee as 
soon as possible." 

Mr, Butterworth today submitted a report which read in part as 
follows : 

"On November 29th I was instructed by this committee to 
investigate suitable locations near downtown for an emergency 
shelter for native Indian youth. This group, however, are merely 
one group who are affected by the lack of accommodation resources 
available for indigent persons at night and on weekends in that 
area. Because of this, this report goes into areas which affect 
native Indian youth but are not solely concerned with them. 

The LIP application to staff an emergency shelter was 
made without a clear first hand picture of what the situation is 

in regards to the accommodation needs of native Indian youth in the 
downtown area. The appeal to reconsider the application has also 
been rejected. There is, however, a facility being leased (and 
eventually to be purchased) by the Indian Centre located on Prior 
Street near Gore which could be utilized as an emergency shelter 

if extra staffing were available. 

One of the reasons that the problem of emergency shelter 
downtown are so acute is that the area contains large numbers of 
street people and new arrivals to Vancouver, These are the people 
who are affected most by the lack of emergency accommodation. The 
percentage of these that are native Indian youth is unknown but 
is due in part to the following overall factors affecting the 
provision of emergency accommodation in the downtown-Gastown area: 

l) The two week wait single men must go through before receiving 
a welfare cheque, receiving $17 weekly in accommodation vouchers 
which are mainly used at (and help fill) downtown hotels, 

L') The absence of an after -hours information or resource centre, 
street workers and welfare services between Sfv weekends 
and hoi idays, 

3) Use of the Catholic Charities Mens Hostel as a holdint) place 

for persons with physical and psychological problems, out of funders 
or those lacking identification, who have applied for Social Assis- 
tance at the single mens unit, Ihe average stay there now is V <l.iys. 

4) The fact that it is impossible for young women t«> get into tdo 
Bridge YWC\ without first going to a welfare office." 


and concluded with the following suggestions: 

•|) That the now chronically understaffed Single Mens Unit of the 
OepartMent of Welfare and Kehab i I i tat i on be properly staffed to 
eliminate the two week wait single men who are applying for Social 
Assistance must go through before they get a cheque, 

1) |*»at the 8CANSI and the Indian Centre approach the Federal, 
Provincial and City governments for funds to hire a native Indian 
street worker for the late night and early morning hours in the 
downtown area. Further that they draw up a proposal and a budget 
for the operation of an emergency shelter at the Prior Street 
facility and submit it to the City of Vancouver for funding, 

3) That the Department of Welfare and Kehab i I i tat i on reduce the 
number of beds and the length of stay their referrals take up 

at the Catholic Charities Mens Hostel, with the intent of increasing] 
the number of beds available when the welfare office is not open, 

4) That the Bridge YWCA be allowed to do their own intake when 
the welfare offices are closed. This would enable young women 
who need emergency shelter to get it when it is needed, not when 
the welfare offices are open, " 

cont ' d 
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Your Committee discussed the report in detail with Mr. Butter- 
worth and Mrs. Lavalee, B.C. Association of Non Status Indians. It 
was noted that item 4, which deals with the Bridge 'Y' being permitted 
to do its own intake has been resolved, and that this is now in fact 
the case . 


Your Committee agreed that efforts should be made to eliminate 
the two week wait which presently occurs between the time a single 
man applies for social assistance and he receives it. 

Mr. A. Mears, Children's Aid Society, referred to a project 
which the Children's Aid Society has recently initiated in the Down- 
town Eastide area. They have established an office in the area and 
have employed a number of staff to work with youth up to the age of 
24. Your Committee suggested that the Children's Aid Society give 
consideration to hiring a native youth street worker as part of their 
staff complement. Following further discussion, your Committee 


RESOLVED 


A. THAT Mr. J. Woods, Supervisor, Single Men's Unit, Financial 
Section, be requested to appear before the Committee with 
specific proposals on 

(i) how the application for social assistance 
could be simplified; 

(ii) how the time of verification of applications 
could be reduced to enable applicants to 
receive social assistance within 72 hours 

or immediately in an emergency situation; 

(iii) how the number of beds and the length of 
stay of referrals to the Catholic Charities 
Men's Hostel could be reduced in order to 
increase the number of beds available for 
emergency shelter when the Welfare office 
is not open. 


B. THAT Mrs. Lavalee report back to the Committee on funding 
required to operate the B.C. A. N.S.I. Prior Street facility 
as a temporary hostel, costs to include necessary renova- 
tions, staffing, etc.; 


C. THAT Mrs. Lavalee, B. C. Association of Non Status Indians, 
and Mr. A. Mears, Children's Aid Society, enter into dis- 
cussions with respect to the Children's Aid Society hiring 
a native Indian street worker who would be responsible to 
both organizations, for report back to the next meeting of 
the Committee with a formal proposal. 


RE COMMENDATI ON 

4 . Downtown Eastside Residents Association 

The Standing Committee on Social Services at its meeting of 
October 2.8' 1973 recommended that Council approve a grant of 
$16,641.60 to the Downtown Eastside Residents Association to fund 
a Community Organizer and an Assistant Community Organizer as out- 
lined in their budget dated September 28, 1973 and that this sum 
not be taken from the funds allocated to the Social Planning Depart- 
ment . 


cont ' d 


standing Committee of Council on Social Services .... 8 
January 10, 1974 

Clause No. 4 (cont'd) 

Council at its meeting of October 30, 1973, when considering 
this recommendation moved that the whole matter be referred back to 
the Standing Committee on Social Services for further consideration, 
and in the meantime. Alderman Rankin and the Director of Social 
Planning to consider Terms of Reference respecting a possible ser- 
vice contract. 

Representatives of the Downtown Eastside Residents Association 
again raised this matter before your Committee today. It was noted 
that the Social Planning Department, through its POSER fund, has been 
funding the salary of a community organizer for the Downtown Eastside 
area for the months of January, February, and March, 1974, at a cost 
of $500.00 per month, these funds being channelled to the Downtown 
Eastside Residents Association through the Neighbourhood Services 
Association. D.E.R.A. submitted a letter from the Neighbourhood 
Services Association indicating their willingness to continue the 
funding arrangement with D.E.R.A. to provide community development 
services in the Downtown Eastside area, contingent upon City agreeing 
to continue funding this programme for a period of time long enough 
to permit it to properly develop. After further discussion, your 
Committee 

RECOMMENDED 

THAT the City's grant for 1974 to Neighbourhood Services Associa- 
tion be expanded to include sufficient funds to cover the salaries 
of two community development workers in the Downtown Eastside area. 


The meeting adjourned at approximately 4:00 p.m. 

FOR COUNCIL ACTION SEE PAGE(S) 
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A meeting of the Official Traffic Commission was held on 
Thursday, January 10, 1974 at approximately 8:00 p.m. in the 
Council Chamber, third floor. City Hall. 


PRESENT ; 


Alderman Marzari (Chairman) 
Alderman Pendakur 
Commissioner Ryan 

K.F. Dobbell, Traffic and Transportation, 

City Engineering Department 
Superintendent D.W. McRae , Vancouver 

City Police Department 
B. Donald, City Prosecutor's Office 
Trustee P. Westlake, Vancouver School 

Board 


ALSO PRESENT 


E.R. Thompson, Transportation Safety, 

B.C. Hydro and Power Authority 
R. McLachlan, Vancouver School Board 


CLERK ; 


M, Kinsella 


INFORMATION 

1 . Use of Bus Lanes — West Georgia (Taxi Cabs) 

The Vehicles for Hire Board on December 5, 1973 referred the 
matter of the sharing of the bus lanes on West Georgia and the 
prohibition on right turns on traffic east-bound on Georgia Street 
at Gilford and Chilco be referred to the City Engineer and the 
Chief Constable for report to the Official Traffic Commission. 

The Chief Constable submitted a report dated December 12, 1973 
recommending 

1. Taxi cabs be allowed to move in any bus lane to expedite 
travel, or to picl< up a passenger, provided that the move may be 
made in safety. The move will be delayed in order that the taxi 
cab first yields to any bus approaching, and further, that the stop 
at the curb be as brief as possible. 

2. Tax? cabs wMI be allowed to travel in bus lanes, provided 
that they do not obstruct the free movement of bus traffic. 

3. Taxi cabs will not be allowed to stop to discharqe passenncrs 
while in the bus lane. They shall proceed to the nearest intersection, 
and proceed around the corner to discharge passengers, as close as 
possible to the curb of the intersecting street. 

k. A change In signing be implemented, reading: "Buses and Taxis 

Only". The addition of the word "taxis" is, in my opinion, necessary 
otherwise motorists could be influenced to use the bus lane upon observing 
its use by taxis. If the signing were not present. 
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At the suggestion of the City Engineer, it was 
RESOLVED 

THAT the report of the Chief Constable dated December 12, 1973 
be forwarded to the Bureau of Transit for comment and that 
consideration of this matter be deferred to the next meeting 
of the Official Traffic Commission, at which time a represen- 
tative from the Bureau of Transit should be present. 


RECOMMENDATION 


2 . Residential Parking at Pacific National Exhibition 

As agreed at the last meeting of the Official Traffic Commis- 
sion, the C!hairman submitted the following report on parking at the 
Pacific National Exhibition: 

The residents living around the P.N.E. borders have perennially 
complained about parking of P.N.E. customers on their streets. 
"Residents Only" signs have not solved the problem since it i.s 
incumbent upon the residents to lay charges and appear in court 
if the charges are disputed by the wayward parker. The Official 
Traffic Commission has made the occasional monthly jab at solv'ng 
the problem (i.e. dispersing cars from eastern as well as western 
exitscf the P.N.E,). A few weeks ago, the Traffic Engineer and 
I met with two members of the P.N.E. Board of Directors, a local 
resident and the P.N.E. Manager of Gates and Traffic. From this 
initial discussion emerges the following report and recommen- 
dations. 

PROBLEM 

As put by Mrs. Phyllis Alfeld: 

"1. Traffic generated by PJ^.E. events is far too 
heavy for residential area. Once the City 
has zoned an area "residential", I feel that 
it has a responsibility to maintain the area 
as "residential" and, failing that, to rezone 
it. 

2. Despite ♦'restricted parking" signs on streets, 
P.N.E. patrons insist on parking there. The 
people I have asked say that they prefer to 
park there because it is cheaper, closer and 
generally more convenient because they avoid 
the delays in entering and leaving the P.N.E. 
lots. Nobody seemed aware of the fact that 
they could park at Park and Ride for free. 

3. The area is very noisy - horn honking, revving 
of engines, yelling, etc. 

4. There is generally a lot of litter left by these 
people. " 

The solutions considered at the meeting were as follows: 

(i) Preventing private citizens from turning their 
yards into parking lots. This was recommended 
since drivers often turn into the residential 
streets to find private narking and, if private 
lots are full, tend to park on the streets. 
Residents have complained that they are forced 
to park on their own lawns and find that they 
cannot invite friends over when there is a hockey 
game on. Since the legality of these parking lots 
is ambiguous. Council should lay down time limits 
for private parking in backyards allowing it only 
during the P.N.E. itself. 

(il) Campaign to encourage the use of the P.N.E. lots 
for parking. This would involve:- 
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(a) statement by the Mayor and follow-up 
with pamphlets and brochures dis- 
tributed to ticket buyers of P.N.E. 
events. 

(b) letters to season ticket holders. 

(o) announcement prior to hockey games 
- ^nd rock concerts warning people of 
the fines they are subject to parking 
in a restricted zone. 

(d) attaching "strictly enforced" on 
existing restricting parking signs. 

(e) newspaper ads. 

This campaign should be financed by the P.N.E. 

(iii) Boosting the fine to $25.00 for parking in a res- 
tricted zone and enforcing the fine. 

(iv) Extending the residents only parking for a two 

block radius around the circumference of the P.N.E. 

(v) The residents have discussed blocking off the resi- 
dential streets during P.N.E. events at the Coli.scum 
to prevent traffic from using residential streets to 
avoid the congestion at Hastings and Renfrew. 

Long-term solution which is direct buses or rapid transit system 
direct to the P.N.E. 

These recommendations are brought to the Commission for discussion 
in the hope that somethinf^ concrete might be done to relieve the 
residents of long-standing abuse by drivers particularly during 
the hockey season. 

Mr. S. Headley, Director, P.N.E., supported the points raised 
by the Chairman in her report and endorses her suggested solutions. 
He advised that the P.N.E. is working closely with the City Engineer 
and the Police Department to achieve better movement to and from 
the P.N.E. grounds with resultant increased public use of the P.N.E. 
parking lots (the parking lots can accommodate approximately 7800 
vehicles but present usage is approximately 3000 vehicles per event) . 
Also the P.N.E. is currently discussing with the Bureau of Transit 
increased bus service to and from the P.N.E. and the possibility of 
a park-and-ride service for major events. Mr. Headley felt that the 
residents adjacent to the P.N.E. would not object to parking of P.N.E. 
patrons during the exhibition if the problem were alleviated for the 
remainder of the year. After further discussion, it was 

RECOMMENDED 

A. THAT the Director of Permits and Licenses be instructed 
to enforce the terms of the Zoning By-law in the vicinity 
of the P.N.E. with respect to parking on private property; 

B. THAT the Chairman's proposal for a campaign to encourage 
the use of the P.N.E. parking lots, the costs of the 
campaign being financed by the P.N.E., be referred to the 
P.N.E. Board for consideration; 

C. THAT the matter of increasing the fine for parking in 
restricted zones from $5.00 to $25.00 and enforcement 

of the fine be referred to the City Prosecutor for early 
report back to the Commission; 

D. THAT the City Engineer report back to the next Official 
Traffic Commission meeting on: 

(i) extending the residents only parking for a two 

block radius around the circumference of the P.N.E. 

cont ' d .... 
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(ii) blocking off the residential streets during P.N.E. 

events at the Coliseum to prvent traffic from using 
residential streets to avoid the congestion at Hastini^ 
and Renfrew. 


DELEGATION REQUEST; Mrs. P. Alfeld 


3 . Intersection of Broadway and Vine - 
Request for Traffic Control Signal 

Residents in the area of Broadway and Vine submitted a petition 
requesting a pedestrian actuated signal be installed at the intersec- 
tion. The Commission heard a number of representatives of various 
delegations on this matter, including Mrs. Armstrong on behalf of 
residents and property owners in the vicinity of Broadway and Vine, 
West Broadway Citizens Committee, and Mr. Wilding, whose business 
office is located on Broadway at Vine. All speakers made a strong 
plea for a pedestrian actuated signal at this intersection. They 
referred to the number of fatalities which have occurred at this 
intersection — two within approximately two months. They pointed 
out that a number of community facilities for residents in the area 
are located near this intersection and therefore a number of elderly 
people and children use this intersection both during the day time 
and at night. Reference was made to the I.e. B.C. Claims Centre under 
construction on Vine Street near Broadway. This building will have 
its exit onto Vine near Broadway and therefore the delegations con- 
tend that this new building, when it commences operation, will gener- 
ate a tremendous increased volume of vehicular traffic at this inter- 
section . 


Superintendent McRae referred to a statement in his report which 


read ; 


"A check of this intersection indicates that the 
visibility is excellent for both pedestrians and 
vehicles alike . " 

He reported that the check had been made during the day time and that 
this statement is accurate for day light hours. However, he himself 
had inspected the intersection after dark and he agreed with the dele- 
gations ' statements with respect to the poor visibility and consequent 
dangerousness of the intersection in the evening hours 

The Police Department submitted for information the following 
statistics on the motor vehicle accidents which occurred at or near 
the intersection of Broadway and Vine: 


" Date 


Time. 

Day 

No. of 
veh i cles . 

Col 1 is ion 

type 


Mar. 

9th 1972 

1730 

Thu. 

2 

Ang le 



May 

nth 1972 

1030 

Thu. 

2 

Angle 



Jun . 

6th 1972 

2000 

Tue . 

2 

Ang le 

1 

Driver, 3 Passengers 








injured . 

Nov. 

8th, 1972 

22i»0 

Wed. 

2 

Angle 

1 

Driver ki 1 led ) 







1 

Driver injured ) 



4 




2 

Passengers injured ) 


Summary for 1972: Total Motor Vehicle Accidents 

Total Fatals 


1 Driver. 
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Date 


Time 

Day 

No. of 
vehi c les . 

Col 1 i sion Type 



Feb. 9th 

1973 

1809 

Fri . 

2 

Rear End. 

2 

Passengers & 1 Dri 








i njured . 

Mar. 22nd 

1973 

1635 

Thu . 

1 

.rcucbCi Ian 

1 

reuebtrian injurcu 

May 10th 

1973 

1715 

Thu. 

2 

r\c a 1 L. 1 lu 



Inn ^Ofh 

1 

yokes 

oat. 

z 

Ang 1 e 



Aug. 17th 

1973 

I l^lO 

Fri . 

2 

Ang le 

2 

Drivers injured 

Aug. 29th 

1973 

1300 

Wed. 

2 

Angle 



Aug. 29th 

1973 

1830 

Wed. 

2 

Rear End. 



Oct. 10th 

1973 

1315 

Wed. 

2 

Ang le 

1 

Driver injured 

Nov. 1st 

1973 

2108 

Thu. 

1 

Pedestrian 

1 

Pedestrian ki 1 led, 







1 

Driver injured 

Nov. 6th 

1973 

1810 

Tue . 

1 

Pedestr i an 

1 

Pedestrian injured 

Nov. 12th 

1973 

1700 

Mon . 

2 

Angle 



Dec. 15th 

1973 

1050 

Sat . 

2 

Angle 

1 

Driver injured. 

Dec. 27th 

1973 

2220 

Thu. 

1 

Pedestrian 

1 

Pedestrian ki 1 led 


Summary for 1973: Total Motor Vehicle Accidents ... 13 

Total Fatals 2 Pedestrians. " 


The Traffic Engineer advised that because of the high accident 
rate at the intersections on Broadway between McDonald and Arbutus, 
the Engineering Department has been studying this stretch of road. 
Mr. Dobell quoted statistics which would indicate that a number of 
other intersections on this stretch of Broadway had larger volumes 
of pedestrian traffic than Broadway and Vine and concomitantly 
higher accident rates. However, he agreed with the delegations' 
statement that the intersection of Broadway and Vine is the only one 
where there have been fatal accidents . On the matter of the increased 
volume of traffic which may result at this intersection when the 
I.e. B.C. opens, Mr. Dobell stated that if the volume were as large 
as the delegation anticipates, a full traffic signal would be 
installed at this intersection at that time. 

The delegations raised the matter of the use of Vine Street as 
access to Broadway by some trailers from Carlings Brewery. Super- 
intendent McRae undertook to look into this matter for report back 
to the Commission. Following further discussion, it was 

RECOMMENDED 

A. THAT the City Engineer be authorized to install a pedestrian 
actuated signal in the vicinity of Broadway and Vine and 
the necessary funds be allocated from the Traffic Reserve 
Fund ; 

B. THAT the City Engineer be authorized to extend the corner 
clearance (40' rather than the standard 20' ) at the east 
bound approaches to both Vine Street and Stevens Street. 


cont ' d 
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4. Intersection of 46th Avenue and Oak - 
Request for Pedestrian Actuated Signal 

At the request of the Official Traffic Commission, the City 
Engineer had reviewed the crosswalk at the intersection of Oak Street 
and 46th Avenue in response to a request from residents for a pedes- 
trian actuated signal at this location. 

Under date of January 7, 1974, the City Engineer submitted the 
following report: 

" This report refers to the concerns expressed by the neighbouring 
residents over the traffic conditions at the intersection of Oak Street and 
46th Avenue and to their request to appear before City Council on this matter. 

On October 26th, 1970 the south crosswalk was marked and signed as 
a pedestrian crosswalk to assist in alerting motorists to the presence of 
pedestrians crossing Oak Street at 46th Avenue. While traffic volumes on Oak 
Street were high at that time, distinct and regular gaps did occur in the traffic 
flow to permit pedestrian crossing activities. It was also noted at that time 
that vehicle speeds were comparable to speeds on other major arterial streets. 

Recent traffic count and gap study checks have shown that there has 
been a significant increase in the traffic volumes on Oak Street. These increased 
traffic volumes have created a situation whereby there now is an insufficient 
number of crossing opportunities for pedestrians at the intersection of 46th 
Avenue and Oak Street. In addition, the Police have advised that traffic speeds 
along Oak Street have also increased and are now considered higher than normal 
for a major arterial street. The Police have been enforcing speed limit 
regulations and will continue to do so in order to help control vehicular 
traffic speeds. 

Traffic signals are located along Oak Street at both 41st Avenue and 
49th Avenue. 46th Avenue is the nearest unsignalizcd intersection to the mid-way 
point between 41st Avenue and 49th Avenue that provides direct pedestrian access 
to the areas east and west of Oak Street. Hence, if a pedestrian signal is 
considered along this section of Oak Street it should be located at the 
intersection with 46th Avenue. 

On the basis of the above there is now a requirement for 
signal control to provide pedestrians with reasonable crossing opportunities 
at the intersection of Oak Street and 46th Avenue. Therefore, it is 
recommended that a pedestrian-actuated signal be installed at Oak Street and 
46th Avenue, and that a sura of $6,200 be allocated from the Traffic Control 
Reserve Fund for this work." 

Following further discussion, it was 

RECOMMENDED 

THAT the City Engineer be authorized to install a pedestrian 
actuated signal at Oak Street and 46th Avenue and that a sum 
of $5,600 be allocated from the Traffic Control Reserve Fund 
for this work . 


The meeting adjourned at approximately 9:45 p.m. 

FOR COUNCIL ACTION SEE PAfiE(S),./££l 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON WATERFRONT & ENVIRONMENT 


JANUARY 10, 1974 


A meeting of the Standing Conunittee on Waterfront and 
Environment was held on Thursday, January 10, 1974 at approximately 
3:30 p.m. in No. 2 Committee Room, third floor. City Hall. 


PRESENT ; Alderman Pendakur, Chairman 

Aldermen Gibson, Linnell, Massey, 
Commissioner Dumoulin. 

COMMITTEE 

CLERK : D. Bennett 


The Minutes of the meetings held on November 15, 1973 and November 
29, 1973 were adopted. 

INFORMATION : 


1. Correspondence 

a) Marathon Realty Co. Ltd . 

The Chairman advised he had written on January 2, 1974 to 
Mr. Jack Fraine, Vice-President, Pacific Region, CPR, and to Mr. 
John McLernon, Director of Development Western Canada, Marathon 
Realty Co. Ltd. , respecting the proposed demolition of the 
Immigration Building, expressing his opinion that the building 
should be renovated and saved. Mr. McLernon replied on January 
7, 1974 suggesting that he and Mr. Fraine meet with Alderman 
Pendakur to discuss this matter. 

The Committee considered the merits of the proposal to save 
the building, and it was; 

RESOLVED , THAT the correspondence pertaining to the demolition 
of the Immigration Building be received and that this 
Committee meet with Mr. McLernon and Mr. Fraine in order to 
explore the future of the immediate surrounding area before 
any demolition permit for the Immigration Building is 
considered. 

FURTHER RESOLVED, THAT the Director of Planning in consultation 
with the Historic Area Advisory Board report to the Committee 
respecting the historical merits of the Immigration Building. 

b) C.N.R. 

In a communication dated January 7, 1974, Mr. A.E. Street, 
Manager, B. C. ,c.NiR., acknowledged a letter from the Chairman dated 
December 18, 1973 wherein his interests and feelings on the 
Waterfront Planning Study for Burrard Inlet were solicited. Mr. 
Street advised that the C.N.R. were interested in any proposal 
to alter any portion of the harbour facilities , particularly if there 
is consideration for expanding the area of activity beyond the 
limits shown in the pamphlet dated December 19, 1973, "Waterfront 
Planning Study". 

RESOLVED , THAT the communication from the C.N.R. dated January 
7, 1974 be received. 
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c) Coast Floating Home Association 

A communication dated January 4, 1974 was noted from Coast 
Floating Home Association, expressing its reaction to the Water- 
front Inventory Study. 

RESOLVED , THAT this communication be received and the 
Chairman be requested to reply, thanking this Association 
for its ideas and opinions. 

d) Bureau of Transit Services 

A communication dated January 3, 1974 was noted from Victor 
J. Parker, Director of Transit, Bureau of Transit Services, 
requesting a meeting with Council fairly soon to discuss the 
Waterfront Study as it affects transit. 

RESOLVED , THAT this communication be received and the 
Chairman be requested to forward a suitable reply. 


2. Progress Report - B. C. Sugar 

Mr. R. C. Mann, Project Manager for the Waterfront Planning 
i Study advised of his discussions and correspondence with Mr. P. 
i Cherniavsky, President of B. C. Sugar Refinery, with respect to 
renting or leasing B. C. Sugar Refinery property for public access 
to the waterfront. Mr. Mann advised that on December 21, 1973 he 
had written to Mr. Cherniavsky submitting 5 drawings which Mr. 
Mann felt were reasonable estimates of their understanding to 
date with respect to obtaining an access by way of land and/or 
water lots. Mr. Mann stated in his letter that if he hadn't 
heard from Mr. Cherniavsky by early January, he would assume that 
Mr. Cherniavsky would agree with his interpretation of their 
understanding to date. Mr. Mann stated that he had not heard 
from Mr. Cherniavsky but he had reason to believe Mr. Cherniavsky 
was out of town. 

The Committee reviewed the 5 drawings which display a 
sequence of events in the negotiations with B. C. Sugar Refinery 
Company and discussed these in detail and in particular the pro- 
posals shown on diagram "E". 

After due consideration, it was; 

RESOLVED , THAT the Director of Planning and Supervisor of 
Property and Insurance be requested to negotiate the pro- 
posal outlined in diagram "E" with the B. C. Sugar Refinery 
Company, Ltd. , and report back as quickly as possible noting 
that this proposal is acceptable to the Committee. 


3. Progress Report on Waterfront Study 

Mr. R. C. Mann reported orally on the progress of the Water- 
front Study advising that he had done a preliminary stage 2 report 
which includes noncontroversial factors. Mr. Mann suggested that, 
at a later date, say by the end of February, at the Committee^ 
instructions he would prepare 4 or 5 alternatives which would 
be placed before the public for discussion. Then in April he would 
take the public inputs and come back with a plan about May or June. 

Mr. Mann advised that he would need an additional $1,000.00 
copies of the Waterfront Study, Stage 1 Inventory Brochure and the 
Chairman assured him that money would be available for this. 
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He further advised that he had requested extra money from 
Urban Affairs on the premise that the City would share in any 
extra cost and he would report back on progress. 

RESOLVED , THAT the oral progress report submitted by Mr. 
Mann be received. 


4. Relaxation of Building By-Law #4721 

Alderman Pendakur submitted, for the information of the Committee, 
the following report to Council respecting the Provisions for the 
Handicapped in the Building By-Law; 

"On September 1, 1973, By-laws Numbered 4702 and 4721 became 
effective in the City of Vancouver. By-law #4702 made applicable 
within the City the National Building Code of Canada 1970. By-law 
#4721 added a specific section which provided for certain building 
features to allow the use of that building by the handicapped. 

During the Council consideration of the By-law to enact the 
National Building Code and the provisions for the handicapped the 
Social Planning and Review Council had petitioned to appear before 
Council in connection with the interpretation of certain sections 
of both by-laws so as to clarify the application of the regulations 
in the City. The Social Planning and Review Council was particularly 
concerned with the application of the provisions of the by-laws for 
the handicapped. The particular definition which S.P.A.R.C. was 
concerned with was the definition in the National Building Code 
dealing with building area which is as follows: 

"Building area means the greatest horizontal area of a building 
above grade within the outside surface of exterior walls, 
or within the outside surface of exterior walls and the 
centre line of fire walls." 

The interpretation of this particular definition was important 
as it determined which group of buildings the provision for the handi- 
capped apply to and there was a difference of attitude between the 
City Building Inspector and S.P.A.R.C. on this interpretation. 

Council agreed to hear the delegation and suggested that the 
delegation be heard by the Standing Committee of Council on Waterfront 
and Environment . 

Between the agreement to the delegation by Council and the 
actual hearing of the delegation by the Standing Committee, representa- 
tives of S.P.A.R.C. met with the City Building Inspector and there was 
an agreement developed between them which was reported to the Committee 
at its meeting which was held on November 29, 1973. This agreement 
was reported to the Committee in the form of an amendment to the 
By-law as follows: 

"The regulations in Section 1.16.7.1 apply to the groups of 
buildings, listed below, as follows: 

(i) Any one storey building, without basement, 5,000 sq.ft., 
or greater in area. 

(ii) Any one storey building, with basement, where the total 
floor area is 10,000 sq. ft. or greater in area, not 
counting the areas in the basement used for storage and 
mjBchanical services. 

(iii) Any other building where the total area of all floors 
is 10,000 sq. ft. or greater". 

The above is the recommendation of the Standing Conraiittee also. 
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The above quoted amendment was to be applied in accordance with 
the section of By-law 4721 entitled "scope" and that is attached as 
appendix I to this memorandum. 

The details of the groups outlined in the 'scope' section is 
attached to this memorandum as appendix II and shows the general 
classes of buildings and the description of the occupancies to which 
the provisions for the handicapped portion of the Building By-law will 
be applicable in all new construction. 

Appendix II contains only those sections of the Table to which 
the provisions for the handicapped will be applied. 

In summary if Council concurs with the recommendation of the 
Standing Committee quoted above the effect of enacting this 
amendment will be to make all of the provisions for the handicapped 
named in By-law No. 4721 applicable to the classes of buildings 
shown on Appendix II if the building in question is 5,000 sq. ft. 
or larger on one floor, 10,000 sq. ft. or larger if the building 
uses part of the basement or any building over 10,000 sq. ft. in 
floor area. 

it is hoped this explanation will assist Council in reconsidering 
the recommendation of the Committee." 

The Committee reviewed this report but no action was taken. 

Mr. James Moore, on behalf of John Hanson, Architects, 
appeared before the Committee and presented a brief requesting 
some relaxation o f Building By-Law #4721. He pointed out 
that the warehouse in question with ancillary office space on 
the mezzanine floor, in order to conform with the present By- 
Law would have to have 3 elevators at a cost of at least $25,000 
each as the building is divided into 3 tenancies. He stated 
that provision of 3 elevators in such a building would make the 
cost prohibitive. He suggested that a eonunittee be appointed 
to reconsider the whole By-Law. He further suggested that the 
coiranittee be comprised of the Planning and Building Inspection 
Departments, the Developers, Architects, and the group who 
originally lobbied for the By-Law. Mr. Moore submitted plans 
of the proposed warehouse and Mr. Matheson, City Building 
Inspector, pointed out that if the walls between the 3 tenancies 
were fire walls, only one portion of the building would have to 
comply with the handicapped regulations, including the provision 
of an elevator, however, this would not apply if the walls 
were merely fire separation walls. Mr. Moore stated that the 
separations were fire walls. 


After considerable discussion, it was; 


RESOLVED , THAT a committee comprised of developers, architects, 
handicapped people, and the City Building Inspector be 
appointed by Commissioner Ryan to look at this whole 
question and come back to the Committee with recommendations. 


The meeting adjourned at approximately 5:15 p.m. 

FOR COUNCIL ACTION SEE P^Q^{SU/£/^ 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON HOUSING 


JANUARY 15, 1974 


A meeting of the Standing Committee of Council on Housing 
was held in the #1 Committee Room, 3rd Floor, City Hall, on 
Tuesday, January 15, 1974 at approximately 10:30 a.m. 

PRESENT ; Alderman Harcourt, Chairman 

Aldermen Massey, Rankin, and Volrich 

COMMITTEE CLERK: D. Bennett 


The Minutes of the meetings held on October 30, November 20, and 
December 4, 1973 were adopted. 


RECOMMENDATIONS 

1. Request for City Owned Land for Senior Citizens Housing 
Project-B. C. Housing Foundation. 

Mr. P.R.U. Stratton, Honorary Treasurer of the B. C. Housing 
Foundation requested that, after acquisition of Lot 10, the City 
sell to the Foundation lots A-G and Lot 10, N.W. h Section 24, 
THSL being on the south side of Venables east of Renfrew Street 
plus a portion of the N/S lane for a Senior Citizens Housing Complex. 

The Committee discussed consideration of increasing the floor 
space ratio to 0.75 subject to the officials' examination of the 
plans and design of the development and how it blends in with 
surrounding single family residences. 

Mr. R. Youngberg submitted information respecting this housing 
site under date of January 15, 1974 and contained in this 
information sheet were the following conditions of sale: 

» a) Price agreeable to City Council (Hus sale includes a portion of 
N.S. Lane). 

b) Rezoning Approval - Application for CD-I zoning to be made by 
B.C. Housing Foundation. Their responsibility should include the 
discussion of their plans with local area residents prior to 
public hearing. 

c) Development Permit Approval - The conditions of development should 
include maximum F.S.R. » 0.5 and maximum height of two storeys. 
Before Development Permit is issued, the site should be. consolidated 
into one legal parcel. 

d) Development should commence within 24 months from the date approval 
is granted by City Council to release the site for Senior Citizens 
development . 

e) Applicant enter into bulk-head agreement with City. 

f) A 10 feet easement within the present lane or on present Lot 10 be 
registered in favour of the City for drainage purposes. 

g) The private Lot 10 (including the single family house) be purchased 
by the applioiht. 

The B.C. Housing Foundation has suggested that the City acquire this 
property for them. If Council agree to this, the acquisition should 
take place only after a firm commitment has been made by the 
Foundation to purchase and develop the remaining property. " 
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After further consideration it was; 
RECOMMENDED 

That Lots A-G and Lot 10, after acquisition, and a portion 
of the N/S lane being on the south side of Venables east 
of Renfrew Street be sold to the Provincial Government for 
lease back to the Foundation for the purpose of a Senior 
Citizens Housing Development, subject to the following 
conditions : 

a) Price agreeable to City Council (This sale includes 
a portion of N.S. Lane). 

b) Rezoning Approval - Application for CD-I zoning to be 
made by B. C. Housing Foundation. Their responsibility 
should include the discussion of their plans with local 
area residents prior to public hearing. 

c) Development Permit Approval - The conditions of develop- 
ment include a maximum floor space ration of 0.75 

and a maximum height o± 2 storeys. The £Loor space ratio 
is subject to examination by the officials to determine 
whether the design fits in with the surrounding neighbor- 
hood. Before Development Permit is issued, the site should 
be consolidated into one legal parcel. 

d) Development should commence within 12 months from the 
date approval is granted by City Council to release 
the site for Senior Citizens Development. 

e) Applicant enter into bulk-head agreement with City. 

f) A 10 feet easement within the present lane or on present 
Lot 10 be registered in favour of the City for drainage 
purposes . 

g) The private Lot 10 (including the single faunily house) 
be purchased by the applicant. 


2. Request for City Owned Land for Senior Citizens Housing 
Project-East Enders Society and Amherst Lions. 

Mrs. Mary Kelly appeared before the Committee requesting 
that City Lots 14-20 Blk. L Section 44, THSL being on the west 
side of Renfrew Street between 18th and 19th Avenues be sold, 
either to their Organization or to the Provincial Government for 
lease back to the Society, for a Senior Citizens Housing complex. 

Mr. Youngberg submitted an information sheet dated January 
15, 1974 and it was noted that the applicant should be advised 
that a portion of this site has been filled and therefore, they 
should satisfy themselves as to soil conditions. 

The Committee discussed the proposal with Mrs. Kelly and it 

was ; 

RECOMMENDED 

That Lots 14-20 Blk.L Section 44, THSL being on the west side 
of Renfrew Street betwieen'lSth and 19th Avenues be sold 
directly to the Society or sold to the Provincial Government 

for lease back to the East Enders Society and the Amherst 
Lions subject to the following conditions of sale: 
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a) Price agreeable to City Council. 

b) Rezoning Approval - Application for CD-I zoning to be 
made by East Enders Society and Amherst Lions. Their 
responsibility should include the discussion of their 
plans with local area residents prior to public hearing. 

c) Development Permit Approval - The conditions of development 
should include maximum F.S.R. = 0.75 and maximum height 

of two storeys. The floor space ratio is subject to 
examination by the officials to determine whether the 
design fits in with the surrounding neighborhood. 
Before development permit is issued the site should be 
consolidated into one legal parcel. 

d) Development should commence within 12 months from the 
date approval is granted by City Council to release the 
site for Senior Citizens development. 

3. City Owned Land on the N/W Corner of Ash Street and S/W Marine 
Drive - G. V. R. D. 


Mr. W. Casson, Director of Housing G. V. R. D. submitted a 
brief to the Committee dated January 15, 1974 wherein it was 
advised that City owned land at the N/W Corner of Ash Street and 
S/W Marine Drive was offered to the G. V. R. D. as a possible 
site for a Senior Citizens Housing Project. Mr. Casson advised 
the site has been investigated by the Housing Department of the 
G. V. R. D. and found to be generally suitable with regard to 
location, but somewhat undesirable with respect to noise from 
heavy truck traffic on Marine Drive. He pointed out it is de- 
sirable that the lane connect to 69th Avenue rather than have a 
turn around arrangement. The brief recommended: 

* a) That the Standing Committee on Housing direct the Hoxising Department to 
develop a senior citizens housing project on the Ash St. site. 

B) That the Housing Department apply for rezoning to CD-I with density and 
height restrictions comparable to the 4th & Wallace site (i.e. F.S.R. = 
1.0, height as per RM3-A). 

That the sale price be based on the permitted density. " 

After further discussion it was ; 
RECOMMENDED 

That the Committee approve in principle the sale of this 
site to the Housing Department of the G. V. R. D. for 
Senior Citizens Housing subject to: 

i) G.V.R.D. making application for rezoning. 

ii) G.V.R.D. discussing plans with the officials and adjoining 
neighbours and 

iii) G.V.R.D. discussing the scheme of development with a 
service club. 

4. United Housing Foundation - Central Hotel 

Mrs.S. C. Schmid, Executive Director of the United Housing 
Foundation appeared before the Committee and submitted a brief 
relative to the additional cost of installing window frames de- 
signed to retain the "historical nature" of the building and the 
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placing of an ornamental cornice on the building. The cornice 
has been estimated to cost an additional $7,450 and the window 
frames $4,400. These demands have been made at the instigation 
of the Historical Committee and Mrs. Schmid said the Foundation 
objected strongly to these proposed cosmetic requirements unless 
the City or Historical Committee bear the cost of these re- 
quirements. 

After due consideration the Committee; 

RECOMMENDED 

That conditions as set out by the Historical Committee with 
respect to the window frames and cornice at the Central 
Hotel be waived. 

Further, that the officials discuss this matter with the 
Historical Committee and report to Council at its meeting 
on January 22, 1974; the Advisory Board to be invited to 
be present at this meeting if they so desire. 

Alderman Massey is recorded as voting in the negative. 

INFORMATION 

5. Correspondence 

When discussing the future use of the 52 acres of the re- 
maining Jericho land on December 4, 1973 the Committee recommended: 

"That Council, 

A. Authorize the Chairman of the Standing Committee on 
Housing to contac the Department of National Defence 
and the Provinca of B. C. to determine their plans for 
the future use of the 52 Acres of remaining Jericho 
land on the South side of 4th Avenue. 

B. Indicate to both levels of Government its willingness to 
assist with initiating a planning process for development 
of this land particularly for housing. 

Council adopted the foregoing recommendations on December 18, 1973. 

The Chairman advised that he had received letters with respect 
to this matter from Mr. Lorne Nicholson, Minister of Housing, dated 
January 3, 1974 and Mr. M. G. Cloutier, Executive Assistant, 
Office of the Minister of National Defence, dated January 9, 1974. 
The Chairman advised that he would pursue this matter further with 
these offices in the next 2 weeks and it was; 

RESOLVED 

That the communications from the Minister of Housing and 
the Office of the Minister of National Defence be received. 

6. Strata Title Applications 

The Committee had before it a report of the Board of Admini- 
stration dated January 11, 1974 attached to which was a report of 
the Board of Administration dated August 24, 1973. 

The Chairman referred to a report from the Corporation of the 
District of Burnaby entitled Guidelines for Residential Condominiums 
and Conversions and suggested that these reports be forwarded to 
appropriate organizations such as the Greater Vancouver Apartment 
Owners Association, Vancouver Labour Council, B. C. Strata Title 
Owners Association, C.M.H.C., Pacific Apartment Owners Association, 
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Greater Vancouver Real Estate Board, etc., and that a meeting be 
held during February at which time the reports could be discussed 
with the organizations. 


RESOLVED 


That the Board of Administration report dated January 11, 1974 
and the Burnaby Guidelines for Residential Condominiums and 
Conversions be received and forwarded to interested organiza- 
tions for further consideration at the Committee's meeting 
on February 19, 1974. * 


The meeting adjourned at approximately 11:25 a.m. 


FOR council ACTION SEE PAGE(S) 
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CITY OF VANCOUVER 
SPECIAL COUNCIL - JANUARY 31ST, 1974 

PUBLIC HEARING 


A Special Meeting of the Council of the City of Vancouver was 
held in the Auditorium of the Kitsilano Secondary School, 2550 West 
10th Avenue, on Thursday, January 31, 1974, at 7:30 p.m., for the 
purpose of holding a Public Hearing to amend the Zoning and Develop- 
ment By-law. 


PRESENT: Mayor Phillips (Arrived 8:05 p.m.) 

Aldermen Bowers, Gibson, Harcburt, 

Hardwick, Linnell, Marzari, 
Massey, Rankin & Volrich. 

ABSENT: Alderman Pendakur (Leave of Absence) 

CLERK TO THE COUNCIL: M. James 


MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT this Council do resolve itself into Committee of the Whole, 
Deputy Mayor Marzari in the Chair, to consider proposed amendments 
to the Zoning and Development By-law. 

- CARRIED UNANIMOUSLY. 


Interim Zoning in Kitsilano Area 

An application dated November 29, 1973, was received from the 
Director of Planning to rezone all existing RM-3 Multiple Dwelling 
I District zoned lands in the area bounded generally by Highbury Street, 
16th Avenue, Burrard Street and English Bay to RM-3A Multiple Dwelling 
District. The application is recommended by the Technical Planning 
Board and the Vancouver City Planning Commission which also recommends 
j that it be reviewed after a trial period of 18 months from date of 
implementation. 

The Director of Planning explained to those in attendance that 
the area involved in the rezoning is about 160 acres which are 
presently zoned for medium density multiple use. He further explained 
j that this rezoning is intended to be temporary and that it would be 
j reviewed at a later date. The Director of Planning also noted and 
i commented on the Council instruction to inaugurate a Local Area Planning 
I Program in the Kitsilano area. 

I MOVED by Aid. Volrich, 

j THAT the meeting be opened for questions to the Director of Planning 

at this time. 

- CARRIED UNANIMOUSLY. 


The Director of Planning answered questions from various citizens 
with respect to certain matters of rezoning in the area. 


DELEGATIONS 

(1) Kitsilano Area Resources Association 
(KARA) - Maggie Camfield 

Stated that City Council is offering the residents of Kitsilano 
a choice between highrises and low-rises. She felt that 3-storey 
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DELEGATIONS (cont'd.) 

(1) Kitsilano Area Resources Association 
(KARA) - Maggie Camfield (cont'd. ) 

apartments were not the answer but that single family dwellings should 
be encouraged to remain which would afford people with families a 
greater opportunity for proper accommodation. Requested that Council 
defer any consideration until citizens in the Kitsilano area can have 
a say in the development of Kitsilano. 

(2) Mr. Harold Kidd, Past President, Kitsilano 
Ratepayers Association - 1926 East 4th Avenue 

Filed brief and urged that Council leave the zoning regulations 
in Kitsilano as is presently zoned. 


The Mayor arrived at this point in the meeting 
at which time he took the Chair. 


(3) Mr. G.F. Moul, President, Kitsilano Ratepayers 
Association - 2067 West 3rd Avenue 


Spoke and filed brief against the down zoning of the Kitsilano 
area and summarized the position of the Ratepayers Association as 
follows : 

(a) Encourage the continuation of the single family 
dwelling provided it is adequately maintained. 

(b) Planning for the area is essential as more and 
more people are desirous of living within the area. 

(c) Certain areas of older type homes should be en- 
couraged to redevelop. 

(d) The possibility of controlled development of 
medium rise structures would effectively con- 
trol population growth and provide the majority 
of residents of the area with a better view 
potential . 


(4 ) Mr. Carl Lehan - Homeowner 

Advised Council that he had been a resident of Kitsilano for 22 
years. Wishes to preserve this area as a single family area. Is 
against highrises. 


(5) Mr. Herman Wiebe - Greater Vancouver 
Real Estate Board - 1101 West Broadway 

Filed brief and spoke against the down zoning of the Kitsilano 
area. Opposed to the rezoning proposals for Kitsilano, as no alternative 
areas for multiple dwelling is offered to meet the need for additional 
housing. This area is part of the Inner City and should not have lower 
suburban densities imposed. 

(6) Mr. Frank Hyde - Homeowner - 
3421 West 10th Avenue 


Advised Council that he had lived in the Kitsilano area for 24 
years. Spoke in favour of the down zoning. 
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DELEGATIONS (cont'd.) 


(7) Mr. T. Hinkle - Resident 

Spoke representing his family. Made general comments. 


(8) Jean Mclsaac, West Broadway 
Citizens Committee 


Introduced Mr. Donald Gutstein, who spoke on behalf of the West 
Broadway Citizens Committee and submitted a petition with 2,38 7 
signatures. He spoke against the changing of the Kitsilano area and 
felt that development must be cut back and that highrises should be 
banned. Showed slides on the tactics which developers use to obtain 
land. Supported the down zoning of Kitsilano and supported the Local 
Area Planning. 


(9 ) Mr. Jacques Khouri - Homeowner 

Spoke in favour of a complete ban on highrises in the Kitsilano 
area. Referred to report by the Planning Department. Felt that if 
highrises were allowed, there would be no accommodation for the low 
income people. 


(10) Mr. David Ley - #206, 24 64 West 2nd Avenue 

Spoke and filed a brief signed by himself, Alan R. Beer, 2435 West 
2nd Avenue, and Sandra Aldred, #205, 1750 West 13th Avenue. Spoke in 
favour of the down zoning. Stated that it was a necessary first step 
in the local area planning. 


(11) Daphne Mennell - Homeowner 

Made general comments. In favour of keeping the Kitsilano community 
alive. 


The Council recessed at approximately 9:10 p.m. 
and reconvened at approximately 9:25 p.m. with 
the same members of Council present. 


Delegations (cont'd.) 

(12) Beth Mares - Kitsilano Area Child Care Society 

Spoke in support of the down zoning. Hoped that Council would do 
this without delay. 

(13) Mr. Nerval Nelson - Homeowner - 
3847 West 11th Avenue 


Advised that he was a resident of the West Point Grey area but 
the residents in that area are as equally concerned as the residents 
in Kitsilano. Speaking for Section "E" on the map. Supported down 
zoning. Hoped that the Vancouver City Council were of a higher calibre 
than that of the Council in West Vancouver which allowed the highrises 
on the waterfront. 


cont'd 
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DELEGATIONS (cont'd.) 

(14 ) Mr. Adrian Stott - Tenant 

Advised Council that he did not agree with the developments taking 
place in Kitsilano. Felt that three-storey apartments were very poorly 
constructed. Felt that in addition to down zoning, no more demolition 
of old houses should be allowed. 


(15) Mr. Larry Haberlin - Kitsilano 
Neighbourhood House 

Supported the interim down zoning of Kitsilano until consideration 
could be given by the Local Area Council. Requested time for people to 
decide what it is they want. Urged that the Vancouver City Council 
give the people of Kitsilano a chance through a local area planning 
process. 


(16) Mr. Sean McEwen - Resident 

Advised Council that he had lived in the Kitsilano area all his 
life. No highrises, no walkups , until a program can be drawn up to 
plan the Kitsilano area. 


(17) Mr. Greg Allan - Ottawa Citizens Committee 

General comments. Referred to Federal programs available to fund 
local area planning etc. 


(18) Mr. Thomas Alden - Citizens 
Council on Civic Development 

Supported the interim down zoning in Kitsilano and spoke on need 
for a planning program in Kitsilano involving the neighbourhood in a 
continuous way. 


(19) Mr. Carl Schmidt - 2750 West 2nd Avenue - 
Homeowner 


Supports down zoning in Kitsilano. 


(20) Mr. Nigel Nixon - 3738 Wes-.: 15th Avenue 

Advised Council that he was a resident of the Pt. Grey area but 
was speaking as a resident of Vancouver. Against highrises in Kitsilano. 
Supports the down zoning. 


(21) Mrs. Daphne Solecki - 3672 West 1st Avenue - 
President, Bayview Home & i^chool Association 

Spoke and submitted a brief in support of the down zoning in 
Kitsilano. Opposed to highrises. Supported citizen involvement in 
planning. 

(22) Mr. Ron Johnson - Vancouver 
Burrard N.D.P. Association 

Opposed specifically the two proposed highrises at 3rd and Balsam 
and 7th and Maple. He felt that neighbourhoods should be planned by 
the people that live in them. iJupported the down zoning. Spoke on 
the matter of land speculation and profiteering. 
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DELEGATIONS ( cont ' d . ) 

(23) Mr. A.G. MacLeod - 2400 West 13th Avenue - 
Resident 


Supported the down zoning. Requested that there be a local citizens 
planning committee to work in co-operation with the City Planning 
committee. 


(24) Mr. J. Hunden - 6960 Victoria Drive 

Stated he was not a resident of the Kitsilano area but felt that 
the whole of Vancouver should be considered with respect to the quality 
of housing, not just one area such as Kitsilano. Referred to pressure 
of population and need for housing. 


(25) Mr. 0. Kuys - Greater Vancouver 
Apartment Owners Association 

Filed brief and advised Council that the vacancy rate in the City 
is now 0.2% but should be a minimum of 3% for optimum benefit to the 
tenant. Urged that the proposals of the Planning Department should be 
accepted as from professionals and that the citizens should not try 
and do their own planning. Referred to Planning Department's quarterly 
report which warned that the increase in employment in the City should 
be matched with increase in housing or implement rapid transit to reduce 
the pressure on existing housing stock. 


(26) Mr. A. DeYong - Homeowner 

& Business man in Kitsilano 

Made general comments. 


(27) Margaret Chunn 

Spoke on behalf of Kitsilano citizens on the question of rezoning 
in the area. Stated that most of them were homeowners who wished to 
live in the area because of the openness. Opposed to highrises. 


(28) Mr. Robin West - Resident 

Opposed to highrises. Felt that highrises had a sterilizing effect 
on people. 


(29) Mr. Ray Barker - 2244 West 6th Avenue 

Felt that there should be control over proposed program in the 
Kitsilano area. 


At this time, the Mayor called for further speakers. None 
responded. 


MOVED by Aid. Harcourt , 

THAT the application of the Director of Planning dated November 
29, 1973, be approved and, after adequate consultation with the local 
citizens, the Director of Plann.i.ng report back within twelve months 
on further recommended rezoning in the area. 


CARRIED UNANIMOUSLY. 
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MOVED by Aid. Linnell, 

THAT the Committee rise and report. 


CARRIED UNANIMOUSLY. 


MOVED by Aid. Linnell, 
SECONDED by Aid. Hardwick, 

THAT the Committee's report be adopted and the Corporation Counsel 
be instructed to prepare and bring in the necessary amendment to the 
Zoning and Development By-law. 


The foregoing are Minutes of the Special Council (Public Hearing) 
meeting of January 31, 1974, adopted by Council on February 19, 


CARRIED UNANIMOUSLY. 


The Council adjourned at approximately 10:45 p.m. 


1974. 



MAYOR 
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CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 


A Regular meeting of the Council of the City of Vancouver was held 
on Tuesday, February 5, 1974, in the Council Chamber at approximately 
2:00 p.m. 


PRESENT ; Mayor Phillips 

Aldermen Bowers, Gibson, Harcourt, Hardwick, 
Linnell, Marzari, Massey, Rankin & 
Volrich. 

ABSENT ; Alderman Pendakur (Leave of Absence) 


CLERK TO THE COUNCIL: D.H. Little 


PRAYER The proceedings in the Council Chamber were opened with 
prayer by the Reverend Phillip Hewitt, Unitarian Church 
of Vancouver. 


'IN CAMERA' MEETING 

The City Clerk advised that the 'In Camera' Committee approved the 
items for an 'In Camera' meeting later this day with the exception of 
one, which it was agreed would be considered further 'In Camera' later 
this day from the point of view of Whether it should be dealt with ' In 
Camera' or in open session. 


ADOPTION OF MINUTES 

MOVED by Aid. Linnell, 
SECONDED by Aid. Hardwick, 

THAT the Minutes of the Regular Council meeting (with the exception 
of the 'In Camera' portion), dated January 22, 1974, be adopted after 
changing the record by deleting Alderman Massey' s name and inserting 
Alderman Marzari as voting against the main motion re Begging on the 
Streets, on Page 6, and recording that Alderman Marzari voted against 
the amendment to the Street and Traffic By-law as contained on Page 16. 

- CARRIED UNANIMOUSLY. 


COMMITTEE OF THE WHOLE 


MOVED by Aid. Linnell, 
SECONDED by Aid. Hardwick, 

THAT the Council resolve itself into Committee of the Whole, Mayor 
Phillips in the Chair. 

- CARRIED UNANIMOUSLY. 


UNFINISHED BUSINESS AND DELEGATIONS 

1. Request of Mr. J. Belong to Salvage 
at the Vancouver Sanitary Landfill 

The Council further considered Board of Administration report of 
January 11, 1974, in which the City Engineer recommended that a request 
from Mr. Belong to salvage at the Vancouver Sanitary Landfill be not 
approved. 


cont ' d 
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UNFINISHED BUSINESS AND DELEGATIONS (cont'd.) 

1. Request of Mr. J. Belong to Salvage 

at the Vancouver Sanitary Landfill (cont'd.) 

The City Engineer and officials spoke this day in further explan- 
ation of their recommendation and referred to a letter received from 
the Pollution Control Board dated February 1, 1974, re scavenging. 

Mr. Belong appeared before Council this day and filed a brief and 
reiterated his request on behalf of his father to salvage at the landfill 
site. 

MOVED by Aid. Gibson, 

THAT no action be taken on this request and therefore the recommend- 
ations contained in the report of the Board of Administration, be 
approved. 

- CARRIED 

(Aldermen Massey and Rankin voted against the motion) . 


BOARD OF ADMINISTRATION-, DEPARTMENT & OTHER REPORTS 

A. DEPARTMENT REPORT, 
February 1, 1974 

Licenses and Claims Matters 

At this point in the proceedings, the Council considered this report 
which contains one clause in respect of Street Vending, and it was 

MOVED by Aid. Rankin, 

THAT this report be referred to the Standing Committee on Community 
Development for consideration and the Committee' hear delegations 
on the subject matter. 

- CARRIED UNANIMOUSLY. 


UNFINISHED BUSINESS AND DELEGATIONS (cont'd. ) 


2. Vanport Hotel 

The Council considered further Clause #1 of the report of the Stand- 
ing Committee on Housing dated October 16, 1973, concerning the Vanport 
Hotel. The Committee had recommended that the owners of the hotel come 
before Council to indicate why the City should not request the Liquor 
Control Board to suspend the hotel's license due to violation of the 
City's Lodging House By-law. 

The Council received a delegation from the owner, Mr. R. Gossen, 
speaking to the matter and also heard comments from Mr. D.A. Morgan 
of the Health Department on the condition of the premises. 

Inspector Becker, who was also present, representing the Liquor Con- 
trol Board, advised Council he was present as an observer only and did 
not wish to comment on the situation. 

MOVED by Aid. Marzari, 

THAT the Liquor Control Board be requested to suspend the Vanport 
Hotel liquor license until such time as the premises meet the require- 
ments of the Vancouver City Health Department. 

Carried. 

(Aldermen Hardwick and Volrich voted against the motion) . 
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UNFINISHED BUSINESS AND DELEGATIONS (cont'd.) 
2. Vanport Hotel (cont'd.) 


MOVED by Aid. Hardwick, 

THAT the whole matter be deferred for 14 days to be further reviewed 
by Council at that time in respect of the hotel complying with the re- 
quirements of the City's Health Department as to the condition of the 
premises . 

- LOST. 

(Aldermen Bowers, Gibson, Harcourt, Linnell, Marzari, Massey, 
Mayor Phillips, and Alderman Rankin voted against Alderman 
Hardwick' s motion) . 

The motion to defer having LOST, the main motion was put and 

- CARRIED. 


It was agreed to defer the following matters of Unfinished Business 
pending the hearing of delegations later this day: 

(1) Safeway Parking Lot - Charles & Nanaimo Streets 

(2) University Endowment Lands 

Vancouver City Planning Commission - 
University Endowment Lands 

(3) Residential Parking at Pacific National 
Exhibition 


COMMUNICATIONS OR PETITIONS 


1. Villa Cathay Carehome Society - 
Harry Fan & Co. 

The Council noted a communication from Harry Fan & Co. concerning 
the Villa Cathay Carehome Society and agreed to defer this letter 
pending consideration of the report of the Standing Committee on 
Community Development dated January 17, 1974 later this day. 


2. Delegation Request - 
Birks Building 

MOVED by Aid. Hardwick, 

THAT the request of Mr. John Oliphant to appear before Council as 
a delegation to speak on the subject of the Birks Building, be granted 
and the arrangements be left in the hands of the City Clerk. 

- CARRIED UNANIMOUSLY. 


3. Appointment of Chief Constable 
and Other Police Personnel 

MOVED by Aid. Linnell, 

THAT the letter from the Board of Police Commissioners advising of 
the following resolutions as a result of its Special Meeting held on 
January 21, 1974, be received: 
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COMMUNICATIONS OR PETITIONS (cont'd.) 

3. Appointment of Chief Constable 

and Other Police Personnel (eont ' d . ) 


" 1. THAT Inspector D. L. Winterton be appointed to the 

position of Chief Constable, replacing Chief Constable 
J. R. Fisk, effective July 1st, 1974. 

2. THAT the temporary position of Assistant Chief Constable 
be established, effective January 24th, 1974. 

3. THAT Inspector D. L. Winterton be appointed to the 
position of Assistant Chief Constable, effective 
January 24th, 1974. 

4. THAT the establishment of the Force be amended by 
increasing the nuiAer of Deputy Chief Constables 
from 1 to 3, effective April 1st, 1974. 

5. THAT, subject to the concurrence of Assistant Chief 
Constable Winterton, Superintendent T. Dixon and 
Superintendent A. E. Oliver be promoted to the rank 
of Deputy Chief Constable, effective April 1st, 1974." 

- CARRIED UNANIMOUSLY. 


4. Task Force on Community 
Recreation Services 

The Council considered the following report from the Mayor dated 
January 29, 1974: 

" After discussing the problems of providing 
•dequate recreational services at Community Centres around 
the city with members of the Park Board, I would like to 
recommend a special task force be formed to come back' with 
specific recommendations. The following report has been 
given to the Park Board by Park Commissioner May Brown and 
adopted by the Board. I recommend its adoption by Vancouver 
City Council. 

NEED FOR A TASK FORCE ON COMMUNITY RECREATION 
SERVICES 

Background ; 

All major areas of Vancouver are now served by 
local Community Centres operated jointly by the Park Board and 
Community Centre Associations. 

Increasing demand for programs and services in 
all areas of recreation. 

Variety of agencies and volunteer citizens groups 
are currently involved in this field. 

Close cooperation necessary between - recreation, 
schools, police, probation etc. 

City and Park Board could never attempt to 
provide all recreation services for citizens nor would they wish 
to do so. Must assess more closely our role and where we fit 
into "gaps" in service. 
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4. Task Force on Community 

Recreation Services (cont ' d. ) 


Concerned that our social problems are 
increasing - like to stress that recreation be used in a 
PREVENTIVE manner to encourage and establish socially 
acceptable behaviour in Vancouver's young people. 

Goals of Task Force 

Many of the immediate needs for recreation 
programs and services have been quite well determined - 
therefore: 

Goal - to determine areas of the city which have 
the greatest need. 

All groups, agencies, clubs etc. are anxious 
and willing to do the normal jobs and work with the average 
citizens, but no one wants to do the really difficult jobs - 
therefore: 

Goal - to determine if the community centres and 
recreation staff could take on an expanding role with young 
people in some areas. 

Need to make full use of all community facilities 

and resources - 
therefore: 

Goal - to determine how facilities can be used to 
maximum and if more co-ordination is needed between groups 
involved. 

KPM Overview study recommended that a Study of 
Park Board Recreation Services be undertaken. The Task Force 
could be the first step in that process. 

Report in 2 months 

1. Produce a statement of priority areas 

2. Recommended number of additional staff required 

3. Suggest innovative programs which could be 
implemented 

4. Determine additional funds required 

Method 

Task Force of Park Commissioner - May Brown, 
Chairman of Community Affairs; Aldermen Hardwick 
and Alderman Marzari. 

Undertake meetings with Community Centre Associations 
and other interested groups. Work with staff of Park Board 
and Social Planning." 

MOVED by Aid. Marzari, 

THAT the foregoing report of the Mayor be adopted. 

- CARRIED. 

(Alderman Rankin voted against the motion) . 


5. Reappointment of Special Committees 

The Council noted a letter from the City Clerk dated January 18, 
1974, in which it was recommended that a number of Special Committees 
be reappointed for 1974 along with the personnel listed. Following 
certain amendments made thereto, it was 

MOVED by Aid. Massey, 

THAT the following Special Committees be reappointed for 1974 in- 
cluding the members listed: 
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5. Reappointment of Special Committees (cont'd.) 

(1) Grey Cup ' 74 - (H. Burkart, with the Mayor having 
power to name others) (Aldermen- Har court and Volrich 
were reappointed by Council, January 8, 1974) 

(2) 'In Camera' Meetings - (Aldermen Linnell, Rankin, 
and Pendakur) . ( Alderman Volrich - Alternate ) 

(3) Mountain View Cemetery - (Alderman Linnell, former 
Alderman E. Broome ) The reviewing of future plans 
of cemetery areas. 

(4) Remembrance Day - (Members of the various veterans' 
organizations and armed forces) (Former Alderman H. 
Wilson was reappointed at the January 8 meeting of 
Council) . 

(5) Street Naming - (Representatives of Director of 
Planning, City Clerk, City Engineer, and Director 
of Permits and Licenses). 

(6) Suggestion Committee - (Administrative Analyst, 
Director of Personnel Services, Assistant City 
Engineer, Director of Finance or representative, 
Mr. A. Metcalfe in advisory capacity) . 

(7) Britannia Community Services Centre Project 
(Alderman Marzari with power to add) . Appointed to 
provide coordinations with various civic departments. 

(8 ) Special Committee re; 1980 Winter Olympics - 
(Mayor Phillips, Aldermen Massey and Bowers) . 

(9) Detoxification Centre Unit - Appointed to develop 
plans for a detoxification unit. (Alderman Rankin, 
Alderman Harcourt, Commissioner Ryan, Medical Health 
Officer) . 

(10) Advisory Committee to the Interim Detoxification Unit 
(Alderman Rankin and Alderman Harcourt) . This Committee 
is established by the Alcohol and Drug Commission as an 
advisory body to the management of the Interim Detoxi- 
fication Unit with broad terms of reference in the whole 
detoxification area in Vancouver. 

(11) Control of Solicitim^ for Charity - (Mayor, License 
Inspector, Corporation Counsel, with power to add). 
This Committee reviews applications for decision and 
advice to the License Inspector. 

(12) Entertainment Committee - (City Clerk and Executive 
Assistant to the Mayor, with power to act. ) 

(13) Civic Recognition Committee - (Mayor and City Clerk 
with power to act) . 

- CARRIED UNANIMOUSLY 

AND BY THE REQUIRED MAJORITY. 
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COMMUNICATIONS OR PETITIONS (cont'd.) 

6. Century House Tenants Association - 
Increased Rents 

The Council noted a letter from the Century House Tenants Association 
dated January 30, 1974, as follows: 


" The Executive Committee of the above Association requests permission 
to appear before you to request the following: 

1. That you adopt a motion to request Block Bros. Realty 
Ltd. to agree to mediation of our dispute with them 
regarding increased rents (to take effect March 1, 1974), 
with Dr. Noel Hall to serve as mediator. 


2. That your delegation take this request with them when 
they go to Victoria (in accordance with the motion 
passed by City Council on Tuesday, January 22, 1974) 
and to give it to Attorney General Alex. Macdonald 
to use his good offices to effect mediation. 

Your immediate consideration of this proposal will be deeply appreciated 
as our latest deadline with Block Bros. Realty Ltd. to accept their 
offers is Monday, February 4, 1974. " 


Council was advised that the Association has withdrawn its request to 
appear as a delegation in order not to delay consideration of the matter, 

MOVED by Aid. Har court, 

THAT the letter from the Century House Tenants Association be re- 
ceived, and when Council or its representatives meet with the Attorney- 
General, this letter and other briefs received by Council with respect 
to rent increases, be discussed with the Attorney-General as an exait^le 
of the urgency and need to establish effective legislation as referred 
to in the Council resolution of January 22, 1974. 

FURTHER THAT the Attorney-General and the Association be so 
notified. 

- CARRIED. 

(Alderman Linnell voted against the motion) . 


MOVED by Aid. Rankin, 

THAT Council request Block Bros. Realty Limited to agree to mediation 
of the Century House Tenants Association dispute with them regarding 
increased rents (to take effect March 1, 1974) with Dr. Noel Hall to 
serve as mediator. 

- LOST. 

(Aldermen Bowers, Hardwick, Linnell, Massey, Mayor Phillips, 
and Alderman Volrich voted against Alderman Rankin's motion). 


7. Marine Drive Foreshore Park, Spanish 
Banks Erosion Control Project 

The Council noted the following letter from the Chairman of the 
Park Board dated January 30, 1974: 


"C3n OMenter 18, 1571, City Council pasMd the fbllowlng 
raaolutioni 

' arar the Ccwncdl award a cmtract on behalf 
of the Park Board to Construction Cartage 
Ccnpany with respect to the Spanish Banks 
Erosion Protection work, in acoordanaa with 
the Park Board letter of Deoanber 11, 1973, 
sdbject to the Provincial Goverrmant advanc- 
ing required funds. ' 
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7. Marine Drive Foreshore Park, Spanish 

Banks Erosion Control Project (cont ' d. ) 


"Bd cxnplp urith tte QexaficLl's raaolvttlcn, hav» been 
oorrespoodlng with the Honourable Robert Williams, Minister 
of Lands, and have set iferward the Council's resolution in 
our letter to the Minister on Deoanber 19, 1973, a copy of 
vihich is enclosed, I am also enclosing a copy of his reply, 
dated Januaxy 26, 1974, ^ch makes it quite clear that 
$350,000.00 in funds are available and that the opposition 
to the proposad location of the Musevn of Man is not a ccn- 
dition of the Provincial Government supplyiiYj funds for the 
project. Tfie Minister also states that the provinoe does not 
advance funds for construction projects, but will pay irocn 
blllingr. 

Wa are anxious that the project proceed airi would respect- 
fully request that you instruct the Legal Department to 
draw tiie contract on behalf of the Park Board with Construc- 
tion Cartage Gonftany, in acoordanoe with our letter of 
Deoartoer 11, 1973, on the understanding that the Park Board 
will bin the Provincial Government on a monthly ponogress 
ooet basis. 


Yaac ■ ■s istwtn e with this natter is appcedatad. " 

MOVED by Aid. Hardwick, 

THAT the request of the Park Board be referred to the Board of 
Administration for processing in consultation with the Corporation 
Counsel . 

- CARRIED UNANIMOUSLY. 


BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd.) 

B. BOARD OF ADMINISTRATION, 

General Report, February 1, 1974 

Works and Utility Matters (February 1, 1974) 

The Council considered this report which contains seven clauses 
identified as follows: 

Water Main Installations - 1973 Capital Budget 
Water Works Capital Program - 1973 Capital Budget 
Sewer Construction to Serve Two New City Subdivisions 
C.N. Spur Track Across Begg Street, North of Terminal 

Avenue, Mile 131 Yale Subidivision 
Improved Street Lighting for Broadway from Arbutus 

to MacDonald Streets 
Vernon Drive Sewer Tunnel Collapse 

Tender No. 57-73-23 - Supply & Delivery of 4", 6", 
8", and 12" Water Pipe 

The Council took action as follows: 

MOVED by Aid. Harcourt, 

THAT the recommendations of the Board of Administration contained in 
Clauses 1, 2, 4, 5, 6 and 7 of this report be approved. 

- CARRIED UNANIMOUSLY. 


CI. 

1: 

CI. 

2: 

CI. 

3: 

CI. 

4: 

CI. 

5: 

CI. 

6: 

CI. 

7: 


cont' d 
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B. BOARD OF ADMINISTRATION, 

General Report, February 1, 1974) (cont ' d . ) 

Works and Utility Matters (Feb. 1, 1974) (cont'd.) 

Clause 3: Sewer Construction to Serve Two 
New City Subdivisions 

Alderman Harcourt referred to discussions earlier this day in the 
Housing Committee when it was advised consideration is being given to 
a co-operative housing project in the area of 20th and 21st Avenues 
between Camosun and Crown Streets. The Alderman enquired if the facili 
ties servicing this area are adequate. 

MOVED by Aid. Harcourt, 

THAT the Manor Street project contained in this clause be approved 
only and that the project re 20th and 21st Avenues between Camosun and 
Crown Streets be deferred pending a further report by the Board of 
Administration on the adequacy of the sewer facilities. 

- CARRIED UNANIMOUSLY. 

Social Service & Health Matters (February 1, 1974) 

The Council considered this report which contains one clause in 
respect of Group Trailer Parking, and took the following action: 

MOVED by Aid. Gibson, 

THAT the recommendation of the Board of Administration contained in 
this clause be approved. 

- CARRIED UNANIMOUSLY. 


Finance Matters (February 1, 1974) 


The Council considered this report which contains nine clauses, 
identified as follows: 

Administration of Funds by the Probation 
Services Department for the Program known 
as 'The Parenting Project' 
False Creek Development Financing 
Civil Defence Department - Change of Name 
City Clerk's Department - Voters List 
Division - Re-organization 

Oppenheimer Lodge, 1973 and 1974 Operating 
Budget 

Additional Staff - Treasury & Tax Collection 
Division - Collections Office 
Grant Request - Vancouver College 
Organization of Health Inspectors 
Municipal Officers Association Annual 
Conference 

The Coiancil took action as follows: 

40VED by Aid. Harcourt, 

THAT the recommendations of the Board of Administration contained in 
Clauses 1, 3, 4, 5, 6, 8 and 9 Of this report be approved. 

- CARRIED UNANIMOUSLY. 


Clause 2 - False Creek 
Development Financing 


CI. 

1: 

CI. 

2: 

CI. 

3: 

CI. 

4: 

CI. 

5: 

CI. 

6: 

CI. 

7: 

CI. 

8: 

CI. 

9: 


ijlOVED by Aid. Hardwick, 

THAT the recommendation of the Director of Finance as contained in 
•:his clause be approved after amendment to read as follows: 


cont ' d 
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BOARD OF ADMINISTRATION, PEP ARTMEITT '&' OTHER REP6RTS (cont'd.) 
B. BOARD OF ADMINISTRATION, 

General Report, February 1, 1974 (cont ' d . ) 

Finance Matters (Feb. 1, 1974) (cont'd.) 

Clause 2 - False Creek 
Development Financing (cont'd.) 

"that Council instruct the Director of Legal Services and Cor- 
poration Counsel to prepare the appropriate amendment and 
request to the Provincial Government to give the City the 
specific necessary authority to borrow from CMHC for the dev- 
elopment of False Creek not only the specific $10,000,000 re- 
lated to Area 6 but with a view to giving us the authority to 
also enter into further arrangements with CMHC for other areas 
as they come up in the timetable. The Province would, of 
course, also have to approve any further request to CMHC as 
the requests are routed through the Province." 

- CARRIED UNANIMOUSLY. 


Clause 7 - Grant Request - 
Vancouver College 

MOVED by Aid. Volrich, 

THAT thi^ clause be deferred pending the hearing of a delegation 
from the Vancouver College as requested, arrangements to be left in the 
hands of the City Clerk. 

- CARRIED UNANIMOUSLY. 


Personnel Matters (February 1, 1974) 

The Council considered this report which contains five clauses, 
identified as follows: 

CI. 1: Hiring Preference - Permanent Employees 

Welfare & Rehabilitation Department 
CI. 2: Engineering Department Personnel Engaged 

in the False Creek Development 
CI. 3: Appointment to Royal Commission on 

Family and Children's Law 
CI. 4: Appointment to Royal Commission on 

Family & Children's Law 
CI. 5: Attendance at Roster Conference 

The Council took action as follows: 

MOVED by Aid. Marzari, 

THAT the recommendations of the Board of Administration contained in 
Clauses 1, 2, 3, and 4 inclusive of this report be approved. 

- CARRIED UNANIMOUSLY. 

Clause 5 - Attendance at Roster Conference 

MOVED by Aid. Marzari, 

THAT the recommendation of the Board of Administration contained in 
this clause be approved, but due to illness, Mr. M. Yip replace Mr. 
Rideout as requested by the Medical Health Officer. 

- CARRIED UNANIMOUSLY. 


cont ' d 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd.) 

Property Matters (February 1, 1974) 

The Council considered this report which contains nine clauses, 
identified as follows: 

Cl. 1: Block 42 Development - Pacific Centre Limited 
CI. 2: Acquisition for Knight Street Widening, 25th 

Avenue to 33rd Avenue: 4471 Knight Street 
Cl. 3: Police Department - Impounded Vehicle Parking 

Lot 

Cl. 4: Acquisition for West End Community Centre and 

Senior Citizens' Project: 1657 Barclay Street 
Cl. 5: Expropriation for Knight Street Widening - 

4267 and 4270 Knight Street 
Cl. 6: Acquisition for Britannia Community Services 

Centre Site - 930 McLean Drive 
Cl. 7: Possible Exchange of Privately-owned Lots,, 

405 & 415 West 10th Avenue for City-owned 

Site in Champlain Heights 
Cl. 8: Britannia Community Services Centre - 

936 McLean Drive Expropriation, Vesting Order, 

and Order for Possession 
Cl. 9: Demolitions 

The Council took action as follows: 

MOVED by Aid. Har court, 

THAT the recommendations of the Board of Administration contained in 
Clauses 1, 2, 3, 4, 5, 6, 7 and 8 inclusive of this report be approved, 
and Clause 9 be received for information. 

- CARRIED UNANIMOUSLY. 


The Council recessed at approximately 3:40 p.m., and following 
an 'In Camera' meeting in the Mayor's Office reconvened in 
open session at approximately 5:10 p.m., with the same members 
of Council present with the exception of Alderman Gibson. 


DEPARTMENT REPORT, 
February 1, 1974 (cont'd. ) 

Works and Utility Matters (Feb. 1, 1974) 

The Council considered this report which contains two clauses, 
identified as follows: 

Cl. 1: Walkways - Area 'A' Champlain Heights 
Cl. 2: Requested Closure of 23rd Avenue West 
of Arbutus Street 

The Council took action as follows: 

Clause 1 - Walkways - Area "A" 
Champlain Heights 

MOVED by Aid. Volrich, 

THAT the recommendations of the Director of Planning and the City 
Engineer as contained in this clause, be approved. 

- CARRIED UNANIMOUSLY. 


cont ' d 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd.) 

DEPARTMENT REPORT, 
February 1, 1974 (cont'd. ) 

Works and Utility Matters (Feb. 1, 1974) (cont'd.) 

Clause 2 - Requested Closure of 
23rd Avenue West of Arbutus Street 


MOVED by Aid. Volrich, 

THAT Council approve reconstruction of the street as per Alternative 
2 of Appendix 1 at a cost of $8,000.00. 

- CARRIED. 

(Alderman Marzari voted against the motion) 


Building and Planning Matters (Feb. 1, 1974) 

The Council considered this report which contains two clauses, 
identified as follows: 

CI. 1: Regulations re Master Plumbers 

CI. 2: Ming's Restaurant, 141-147 East Pender Street 

The Council took action as follows: 

Clause 1 - Regulations re Master Plumbers 

MOVED by Aid. Bowers, 

THAT the request of the Mechanical Contractors Association of B.C. 
and the Plumbers Union, Local No. 170, that the regulations with respect 
to Master Plumbers be carried over into the new Plumbing By-law, be not 
approved at this time. 

- CARRIED. 

(Aldermen Harcourt and Linnell voted against the motion) . 

MOVED by Aid. Harcourt, 

THAT this matter be referred to the Standing Committee on Civic 
Development for report. 

- LOST. 

(Aldermen Bowers, Hardwick, Marzari, Massey, Mayor Phillips, 
Aldermen Rankin and Volrich voted against the motion to refer) . 


Clause 2 - Ming's Restaurant - 
141-147 East Pender Street 


yiOVED by Aid. Linnell, 

THAT the alterations and repairs as proposed to 141-14 7 East Pender 
Street, Ming's Restaurant, in excess of the assessed value, be approved, 
subject to the Development Permit being validated by the Director of 
Planning and subject to the concurrence of the Fire Chief. 

- CARRIED UNANIMOUSLY. 


Personnel Matters (Feb. 1, 1974) 


I'lOVED by Aid. Volrich, 

THAT the recommendation of the Corporation Counsel contained in this 
clause with respect to Sun Life Assurance Company of Canada Group Life 
Coverage Policy No. 8 645-G & GD be approved. 

- CARRIED UNANIMOUSLY. 


cont ' d 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd.) 

C. Vancouver Centre Development Limited 

The Council noted a report re Vancouver Centre Development from the 
Board of Administration dated January 28, 1974 in which the Corporation 
Counsel summarized the principal provisions of the Agreement to Lease 
and recommended that the document be approved and he be authorized to 
make application for an Order-in-Council permitting the legislation 
of the Block 53 Undersurface Lease, when this is executed by the parties. 

MOVED by Aid. Volrich, 

THAT this report be deferred for two weeks. 

- CARRIED. 

(Alderman Bowers voted against the motion) . 


D. The Administration, Direction and Funding of 
the Program known as ' Detention and Recreation 
Extension' (DARE) 


The Board of Administration, under date of January 22, 19 74, sub- 
mitted the following report; 


The Chief Probation Officer reports as follows: 

•The Government of the Province of British Columbia, Department of Human Resources, 
has agreed to fund the •Detention and Recreation Extension^ program. Funding is 
assured for a period of fourteen and one-half months and further funding v;ill be 
considered after an evaluation of progress is made in January and February, 1973. 

The DiL-:£ projrani has been tested over a period of ten months; February 12, 1973 
to ivover.ber ^.0, l'}7'^, Iz vas directed, during that time, by the trobation Services 
Department in the City of Vancouver and \;as funded by grants from the Federal Local 
Initiaiivcs Prof.rar::. T:\2 D.^li; program ;;as instrumental in effectively reducing t:-.e 
incidence of dsLirqucncy anong the fifty Probationers v;ho participated. 

Suitable nar.pc.-cr to continue the program is irmediately available as a result oz 
an intensive training program conducted during the Llir funded period of operation. 
In order to retain trained personnel who can ensure program continuity it is urgent 
that the progra:.: start again at the earliest moment. 

We have had discussions with representatives of the City of Vancouver Personnel, 
Accounting and Payroll Departments who indicate that it will not be necessary for 
the City of Vancouver to hire any extra staff to administer the D«.ii£ program; the 
anticipated extra vrork can be absorbed by the present staff. 

Mr. Derby of the V.M.R.E.U. has given ns verbal assurance, when the DARE program 
and salary scales ware discusssd with him, that the Union would raise no objections 
to the implementation of the program as long as terms of emplo>Tnent for the workers 
is accepted by Council as outlined in this recommendation. 

The Provincial Government has agreed to fund the U:>^iL. program on condition that t! ? 
City of Vancouver agree to terms as specified below; 

(i) Target Population, as participants, are those juveniles w!io are 
high risl:, highly vulnerable and difficult to manage. 

(ii) Evaluation reports are to be prepared by October 1, 1974 and 
February 28, 1975. 

(iii) The Prograni is to be administered by the City of Vancouver Probation 
Services Department. 

(iv) The program will be directed by Mr. B. W. Agg, Probation Officer, 
City of Vancouver Probation Services Department. 


cont'd 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd.) 

D. The Administration, Direction and Funding of 
the Program known as ' Detention and Recreation 
Extension' (DARE) (cont'd. ) 


(v) The program will be funded to March 31, 1973 with a review In Che 
■onths of January and February, 1975 to determine whether or not 
funding will be continued in 1975/76. 

(vi) Tlie Dcptirtnent of Human Resources will provide the City of Vancouver 
the total funding as proposed in the budgets. The City of Vancouver 
will be responsible for the adninistration of the progran and will be 
accountable for the dlspersanent of the fund$ and v;ill subnit ar. 
accounting of the expenditures to the Department of Human Resources on 
April 1, 1974 end April 1,1975. 

(vii) The program will adapt to the needs of local areas as ir.tci^ration of 
services is implemented. 


The followln'; Is the budget which has l>cen approved by the Department of Hunan 
Resources: 

Period: Jr.mary 15, to Varch 31, 1^7^^ 

Salaries (includinr. the Director seconded from City of $ 29,092.30 
Vancovvar x'robation Sorvicca Dopurtr.icnt) 
(See Salary Schedule) 

Employee benefits tf 87. 2,327.50 

Building occupancy (office rent) 400.00 

Office iixpenscs 150.00 

Transportation 1,200.00 

Activities Expenses 2,250.00 

Staff training 400.00 

Evaluation 1% 358.00 

Sub total $ 36,178.00 

period: April 1, 1974 to Larch 31, 1975 

Salaries (including Director as above) 139,644.00 

E'::::Icyee benefits v^- o% 11,171.00 

Building Cccunancy 1 920.00 

Office Expenses 720.00 

Trcr..-portatior. 5,7c0.00 

Activities expenses 10 800.00 

Staff Training 1,*920.*00 

Evaluation Costs G 1% 1 719. OO 

Sub total $173,654.00 

iDtal, 14^ months $209,852.00 

Rscoverable from Provincial Government $209,852.00 
C>st to City of Vancouver Nil 

S.ilary Schedule - rull time positions 

Annual Salary 

$ 14,220 
9,456 
7,536 
6,624 


Kurater 

Position 

Scale 

Step 

1 

Director 

26 

5 

3 

Area Manager 

21 

1 

12 

Activity Supervisor 

16 

1 

1 

Clerk-Stenographer 

13 

1 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd.) 

D. The Administration, Direction and Funding of 
the Program known as 'Detention and Recreation 
Extension' (DARE) (cont'd. ) 

Sttcotsraendatl ons : 

I recooEiend that: 

(a) The City of Vancouver accept funding for the DiulE program from the Departnent 
of Huaan Resources and agree to" the terns as specified. 

(b) The position of Director, D.VR£ program, be filled by Mr. B. W. Agg, Probation 
Officer II, City of Vancouver Probation Services Departnent. 

Cc) The Director of the DARE program be responsible to the Chief Probation Officer, 
City of Vancouver Probation Services Department. 

(d) A Probation Officer be hired as a temporary employee to fill the position 
left vacant when Ur, Agg is seconded to the DAiiE program. 

(e) .T^e positions of Area Lanager, Activity Supervisor, and Clerk-Stenoorapher 
in the CJuli propria, be initially filled by temporary employees so that the 
program can start icnediately, 

(f ) Salaries for people employed in ch»3 D^^IZ pro:;ran cor-'nence January 15, 1974^ 
on condition the hours worked by each er.ployee are verified by the Chief Probation 
Officer. • 

Ybur Board RECOMMENDS the above report and recommendations of the 
'.lief Probation Officer be approved." 


MOVED by Aid. Harcourt, 

THAT the recommendation of the Board of Administration contained in 
the foregoing report be approved. 

- CARRIED UNANIMOUSLY. 


E. City Prosecutor's Department - 
Filing System 

The Board of Administration, under date of February 1, 1974, submitted 
the following report: 

"City Council at its meeting held on December 9, 1972, approved 
the installation of an open-shelf filing system in the City 
Prosecutor's Department. 

Initially, two Clerk-Typist I positions and one Clerk-Steno- 
grapher III position were established to undertake the work 
of the changeover. The two Clerk-Typist I positions termi- 
nated on September 30, 1973, and the Clerk Stenographer III 
position terminated December 31, 1973. 

The bulk of the transfer has now been completed, but there 
remains a substantial number of files which must be examined 
individually and referred to the City Prosecutor or other 
senior person for a decision to destroy or retain. 

It is RECOMMENDED that the temporary position of Clerk-Steno- 
grapher III, Pay Grade 13 ($552-659) be extended for a further 
period of six months, ending June 30, 1974. The estimated cost 
including fringe benefits will be $4,085, of which the City's 
share will be $2,045. 

If approved, it is recommended that the necessary funds be 
included in the City Prosecutor's departmental budget and that 
authority be granted for expenditure prior to approval of the 
budget . 

cont • d 
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BOARD OF ADMINISTRA.TION, DEPARTMENT & OTHER REPORTS (cont'd.) 

E. City Prosecutor's Department - 
Filing System (cont' d. ) 

A copy of this report has been delivered to the Business Manager 
of the Vancouver Municipal & Regional Employees' Union for his 
information. " 

MOVED by Aid. Harcourt, 

THAT the recommendation of the Board of Administration contained in 
the foregoing report be approved. 

- CARRIED UNANIMOUSLY. 

F. Investigation of Housing Sites 

The Board of Administration, under date of February 1, 1974, submitted 
the following report: 

" The Director of Social Planning reports as follows: 

'The Director of Social Planning recommends Council approval 
of funds, not to exceed $10,000.00, to employ consultants to 
investigate development of potential housing sites identified 
in consultation with the Chairman of the Housing Committee. 
The employment of such consultants by the Director of Social 
Planning to be done in consultation with the Chairman of the 
Housing Committee. 

It is further recommended that these funds be approved for 
inclusion in the Social Planning Department 1974 budget.' 


Your Board RECOMMENDS that the recommendations of the Director of 
Social Planning be approved." 

MOVED by Aid. Harcourt, 

THAT the foregoing recommendation of the Board of Administration 
contained in this report be approved after adding the words "and the 
Director of Planning" after the words "Director of Social Planning" 
in the 7th line of the report. 

- CARRIED UNANIMOUSLY. 


G. Staff Organization for False Creek 
Planning and Development 

Council noted a report of the Board of Administration dated February 
1, 1974, concerning the Staff Organization for False Creek Planning and 
Development. A letter from the Municipal and Regional Employees Union 
dated February 1, 1974, expressing concern on some aspects of the 
recommended changes and asking to appear before Council was also noted. 

MOVED by Aid. Hardwick , 

THAT this whole matter be referred to the Board of Administration for 
discussion with the Municipal and Regional Employees Union, and the 
letter from the Union be received on the understanding that the Union, 
if it still wishes, may appear before Council following its discussions 
with the Board of Administration. 

- CARRIED UNANIMOUSLY. 


cont' d 
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H. Recycling Projects 

The City Engineer, under date of February 1st, 1974, submitted the 
following report: 


"On 16 October 1973 Council approved a report regarding recycling. 
It is proposed to begin the two pilot projects on 25 February 1974 ie. 
City collection of paper in 3 areas, and the operation of a recycling 
depot near the Manitoba works yard. Advertising and notification of 
these projects will take place shortly. 

With respect to the Recycling Depot Project, we have received a 
proposal from Mr. John Nevette, known as "the Bottle-Man of Vancouver" 
and who for several years has been in the business of recycling bottles, 
to operate the Recycling Depot. He is prepared to provide supervision 
and sufficient help to operate, supervise and maintain the Depot so it 
will be open 7 days per week. The City will provide the site, certain 
basic facilities, advertising and signs. Mr. Nevette agrees to provide 
the City with necessary information to permit evaluation of costs and 
revenues. 

In return for his efforts Mr. Nevette will receive the proceeds 
from the bottle portion of the recycling project, the City will receive 
the proceeds from the recycled paper and metal. 

This proposal is reasonable and appears to offer the best chance 
of a successful operation for this pilot project. 

It is RECOMMENDED that the City be authorized to enter 
into an agreement with Mr. Nevette for the 12 month Depot Recycling 
Pilot Project on the general terms outlined above." 

MOVED by Aid. Bowers, 

THAT the recommendation of the City Engineer contained in the fore- 
going report be approved. 

- CARRIED UNANIMOUSLY. 


I. Report of Standing Committee on 

Finance & Administration, January 17, 1974 

The Council considered this report which contains four clauses 
identified as follows: 

Cl. 1: Fire Protection in the Harbour 
CI. 2(a) Kates, Peat, Marwick: Suggested Additional 
Management Consulting Services - Park Board 
(b) West End Community Services Centre 
Cl. 3: 1976-1980 Five Year Plan Publicity 
Cl. 4: Next Meeting 

The Council took action as follows: 

MOVED by Aid. Bowers, 

THAT the recommendations of the Committee contained in Clauses 1 and 
3 be approved and Clause 4 be received for information. 

- CARRIED UNANIMOUSLY. 


cont ' d 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd.) 

I. Report of Standing Conunittee on Finance 

and Administration, January 17, 1974 (cont'd.) 

Clause 2 (a) and (b) 

MOVED by Aid. Bowers, 

THAT the recommendation of the Committee contained in Clause 2 (a) 
be approved after amending the recommendation to read as follows: 

"THAT the sum of $65,500 be placed in the 1974 Park Board 
Budget for consultant services on accounting and management 
systems and on recreation needs; 

AND THAT the Board of Administration report back to this 
Committee on methods of purchasing these services after 
consulting with the new Park Board Directors of Finance 
and of Recreation as and when appointed. " 

FURTHER THAT the recommendation of the Committee contained in Clause 
2 (b) be approved. 


- CARRIED UNANIMOUSLY. 


Regular Council, February 5, 1974 19 

BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

J. Report of Standing Committee on 

Community Development, January 17, 1974 

The Council considered this report of the Standing Committee 
on Community Development, dated January 17, 1974, which contains 
four clauses identified as follows: 

CI. 1: Strathcona Sites C & D 

CI. 2: Office Furniture for Non-profit Organizations 

CI. 3: License By-laws concerning Peddlers 

CI. 4: Fairview Slopes Development 

Alderman Volrich advised that he had been in touch with 
Mr. Harry Fan who had requested, in a letter dated February 1, 1974, 
to appear before Council concerning Strathcona Sites C & D; 
(Clause 1). The Alderman advised that Mr. Fan has now withdrawn 
his request to appear. 

MOVED by Aid Volrich, 

THAT the recommendations of the Committee contained in clauses 
1 and 2 of the report be approved and the information contained in 
clauses 3 and 4 be received. 

- CARRIED UNANIMOUSLY 

K. Report of Standing Committee on 

Civic Development, January 17, 1974 

The Council considered this report which contains three clauses 
identified as follows: 

CI. 1: Richards and Pacific Streets: 

Farmers' Market, Marathon Realty Limited 
CI. 2: Langara - Progress Report 
CI. 3: National House Builders Association 

Moved by Aid. Hardwick, 

THAT the resolution of the Committee set out in Clause 1 of 
the report be approved and the information contained in clauses 2 
and 3 be received . 

- CARRIED UNANIMOUSLY 

L. Report of Standing Committee on 
Social Services, January 21, 1974 

The Council considered this report in respect of meeting with 
the Minister of Housing and took action as follows: 

MOVED by Aid. Rankin, 

THAT the recommendations and the resolutions contained in 
this report be approved, on the understanding that the employee 
hired for the Recreation and Skill Development Project in Public 
Housing (referred to on page 5 of the report), be under the juris- 
diction of the Director of Social Planning. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 

M. Report of the Standing Committee on 
Housing, January 22, 1974 


The Council considered this report which contains two clauses 
identified as follows: 

CI. 1: Progress Report: Enforcement of Fire 

By-law in Skid Road 
CI. 2: Management - Special Purpose Housing Projects 

cont 'd , , . . 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

Report of Standing Committee 
on Housing, January 22 (cont'd ) 

MOVED by Aid. Harcourt, 

THAT the recommendation of the Committee contained in Clause 1 
of the report be approved and the information in Clause 2 be received 

- CARRIED UNANIMOUSLY 

N. Report of Standing Committee on 
Social Services, January 24, 1974 

The Council considered this report which contains two clauses 
identified as follows: 

CI. 1: Request for Weekend Services from 
the Department of Human Resources 
CI . 2: Day Care 

The Council took action as follows: 

MOVED by Aid. Rankin, 

THAT the recommendations of the Committee contained in the two 
clauses of the report be approved, after changing recommendations 
B and C in clause 2 to read as follows: 

"B. THAT Council instruct the Director of Planning to report 
back to the Committee as soon as possible on criteria for 
bonusing apartment or condominium developments which 
include day care facilities in their plans; 

C. THAT Council instruct the Director of Planning to give 
priority to development permit applications for day 
care centres where these are a conditional use." 

- CARRIED UNANIMOUSLY 

(underlining indicates change) 

0. Report of Standing Committee on 

Finance and Administration, January 24,1974 

The Council considered this report which contains two clauses 
identified as follows: 

CI. 1: Greater Vancouver Visitors and Convention 

Bureau: 1974 Grant 
CI. 2: Preliminary 1974 Budget Review: Departmental 

Program Analysis 

MOVED by Aid. Bowers, 

THAT the resolution contained in Clause 1 be approved after 
amending the second paragraph to read as follows: 

"... the Greater Vancouver Visitors and Convention Bureau 
present a report to this Committee giving facts and figures 
that would assist the City in making its presentation to 
the Provincial Government" 


FURTHER that the information contained in Clause 2 of the 
report be received . 


(underlining indicates change) 


- CARRIED UNANIMOUSLY 


Regular Council, February 5, 1974 21 

BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 


P, Report of Standing Committees on 
Social Services and Finance and 
Administration, January 24, 1974 

MOVED by Aid. Rankin, 

THAT the recommendation of the Committee contained in this 
report in the matter of Killarney Community Youth Problem, be 
approved , 

- CARRIED UNANIMOUSLY 

Q. Report of Standing Committee on 

Community Development, January 24, 1974 

The Council considered this report which contains two clauses 
identified as follows: 

CI. 1: Fairview Slopes Area Planning 
CI. 2: Correspondence 

The following action was taken on the report: 

MOVED by Aid. Volrich, 

THAT recommendations (a) and (b) of the Committee contained 
in Clause 1 be approved after changing recommendation (b) to 
read as follows: 

"that the Director of Planning report back on the costs 
and terms of reference of a residential Rehabilitation 
Assistance Program which should be initiated in con- 
junction with a Neighbourhood Improvement Program". 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Linnell, 

THAT recommendation (c) of the Committee as contained in 
Clause 1 be referred back to the Committee for further consider 
ation and report as soon as possible. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Volrich, 

THAT Clause 2 of this report be received for information. 

- CARRIED UNANIMOUSLY 


The Council recessed at approximately 6:00 p.m. and reconvened 
in the Council Chamber at approximately 7:30 p.m., with the 
following members present: 

PRESENT: Mayor Phillips 

Aldermen Bowers, Gibson, Harcourt, Hardwick, 
Linnell, Marzari, Massey, Rankin 
and Volrich 


ABSENT: Alderman Pendakur (Leave of Absence) 
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DELEGATIONS AND UNFINISHED BUSINESS 

Residential Parking at 
Pacific National Exhibition 

At its meeting on January 22, 1974, when considering a clause 
of the report of the Official Traffic Commission respecting 
residential parking around the Pacific National Exhibition, the 
Council instructed the recommendations in that clause be deferred 
and notification be sent to persons involved in the area, giving 
advice as to when the Council will again discuss the matter. 

Today the Council received several delegations from residents 
in and around the Pacific National Exhibition expressing their 
views both in favour of eliminating private property parking 
at residences, and in favour of such practices. Some views 
expressed urged the P.N.E. take appropriate action to encourage 
greater parking on the grounds . 

A petition was filed representative of certain residents in the 
area opposing the private parking practice. 

Mrs. G. Campbell, representing the Hastings Townsite Residents 
Association, also spoke against the private residential parking . 


The recommendations of the Official Traffic Commission 
in its report dated January 10, 1974, are quoted as follows: 

" A. THAT the Director of Permits and Licenses bo instructed 

to enforce the terms of the Zoning By-law in the vicinity 
of the P.N.E. with respect to parking on private property; 

B. THAT the Chairman's profior.nl for a campaign to oncourage 
the use of the P.N.F, . parking lots, the cost.s of tlio 
campaign being financed by the P.N.F.., be referrc^d to thi- 
P.N.E. noard for cons i iteration ; 

C. THAT the matter of increasing the fine for parking in 
restricted zones from $5.00 to $25.00 and enforcement 

of the fine be referred to the City Prosecutor for early 
report back to the Commission ; 

D. THAT the City Engineer report back to the next Official 
Traffic Conunission meeting on: 

(i) extending the residents only parking for a two 
block radius around the circumference of the P.N.E. 

(ii) blocking off the residential streets during P.N.E. 
events at the Coliseum to prvcnt traffic from using 
residential streets to avoid the congestion at Hastimiri 
and Renfrew. " 

In connection with recommendation D (i) and (ii) in the 
report of the Official Traffic Commission, quoted above, the City 
Engineer reported under date of February 5, 1974, with recommend- 
ations as follows: 

" A. That the Resident Parking Only zones be extended to the west to 

provide a total of two blocks of 100$ RPO zones for a trial period 
of six (6) months. 

B. That a non-recurring expenditure of $3,500 to implement the 100$ 
RPO program defined above, be approved in advance of budget. 

C. That the Police Department be asked to give special canslderatlon 
to this 100$ RPO zone in order to provide a satisfactory level of 
enforcement and report back. 


cont 'd . 
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Residential Parking at Pacific 
National Exhibition (cont 'd) 

1> That the foregoing extended RPO program be re-examined in six (6) 
months' time. 

E. That the P.N.E. be requested to consider installing large, illuminated 
entry signs at the north and east entry gates with a view towards 
approving and implementing this proposal as soon as possible." 

MOVED by Aid. Marzari, 

THAT recommendations A. and B. of the Official Traffic 
Commission report of January 10, 1974, set out in the foregoing 
minutes, be approved and recommendations A. to E, inclusive in the City 
Engineer's departmental report dated February 5, 1974, be approved. 

(amend ed) 

MOVED by Aid. Harcourt, in amendment, 

THAT in the recommendation A. of the City Engineer's Depart- 
mental report the reference to two blocks be changed to read 
three blocks . 

- LOST 

(Aldermen Bowers, Gibson, Hardwick, Marzari, 
Massey, Rankin and Volrich voted against the motion) 

MOVED by Aid. Volrich, in amendment to the 

motion of Alderman Marzari, 
THAT the following words be added to recommendation E. in 
the City Engineer's departmental report: 

"and to give urgent consideration to other means 
of greater utilization of Pacific National 
Exhibition parking facilities to solve this 
parking problem". 

- CARRIED UNANIMOUSLY 

The motion of Alderman Marzari, as amended and reading as follows, 
was put and CARRIED UNANIMOUSLY: 

"THAT recommendations A. and B. of the Official Traffic 
Commission report set out in the foregoins minutes, be 
approved and recommendations A. to E . inclusive in the City 
Engineer's departmental report dated February 5, 1974, 
be approved after adding the following words to 
recommendation E: 

'and to give urgent consideration to other 
means of greater utilization of Pacific 
National Exhibition parking facilities to 
solve this parking problem'". 

MOVED by Aid. Marzari, 

THAT the minimum fine for parking in restricted zones be 
increased from $5.00 to $25.00; 

FURTHER THAT the Corporation Counsel be requested to report 
on providing for 'tow-away' regulations. 

(referred) 

MOVED by Aid. Hardwick, in amendment, 

THAi" the matter of increasing the minimum fine of $5.00 to 
$25.00 and making provision for a 'tow-away' regulation be referred 
back to the Official Traffic Commission for further consideration in 
conjunction with the City Prosecutor and the Corporation Counsel 
and report back in due course. 

- CARRIED 


(Aldermen Bowers and Marzari voted against the motion) 


Regular Council, February 5, 1974 

DELEGATIONS AND UNFINISHED BUSINESS (cont'd ) 

University Endowment Lands 

City Council, on January 22, 1974, when considering the 
subject of University Endowment Lands, directed that letters 
submitted on the subject be received and a motion by Alderman 
Volrich be deferred pending the hearing of a delegation from the 
Endowment Lands Regional Park Committee. 

Pursuant thereto the Council heard a representative from 
the Endowment Lands Regional Park Committee who filed a brief 
dated February 5, 1974, asking that the University Endowment Lands 
be set aside as a major natural park and requesting that Council 
assign part of Camosun Bog lying within the City boundary for 
park purposes until the "Endowment Lands Regional Park" has been 
established. Film slides of the University Endowment Lands 
were presented. Council also heard from various other members 
of the public on this topic. 

The Council considered the motion of Alderman Volrich and 
with the agreement of Council the motion was changed to read 
as follows: 

MOVED by Aid. Volrich, 
THAT WHEREAS, 

a) The University Endowrient Lands were originally 
set aside by the Provincial Government as nn 
endowment for the University of British Columbia 
and any development of the said lands should be 
designed to advance the interests of the University 
and, at the same time, to be consistent with the 
interests of the City of Vancouver 

b) It is important that the City of Vancouver, the 
University Community and the Greater Vancouver 
Regional District be involved with the Provincial 
Government in planning any development for the area 
and that certain guidelines for development be agreed 
upon from the outset. 

THEREFORE BE IT RESOLVED that the City of Vancouver urge the 
Provincial Government to consult with the City of Vancouver, the 
University community and the Greater Vancouver Regional District 
as to the development of the University Endowment Lands and to 
accept the following statements of policy in the development of 
the said lands: 


1) the major part of the area should be preserved in a 
natural state, open to public, university, and 
educational use, and in such a way as to 
preserve the natural environmental qualities of 

the area, and set aside in perpetuity for such 
purposes 

2) the remainder of the area should be developed for 
university-oriented residential and commercial 
uses, including such clean technological uses 

as may serve the interests of the university 

3) a study should be commissioned within the terms 

of the foregoing guidelines to determine what areas 
vould be best suited to the uses mentioned and what 
az*eas should be preserved in a natural state in the 
light of ecological and other considerations 


im 
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University Endowment Lands (cont'd) 


4) before any development plan is decided upon public 
hearings should be sponsored under the Joint . 
avispices of the Provincial Government and the City of 
Vancouver, to invite submissions from interested 
groups and the general public 

5) a special agency should be established to carry out 
the development of the lands with representation 
from the Provincial Government, the City of Vancouver 
and the University community. 

.6) any lands allocated to housing or commercial 

development should be made available only on a lease 
basis. 

* 

The motion of Alderman Volrich was put and, - CARRIED UNANIMOUSLY 

♦(Alderman Linnell clarified her approval of the motion to advise 
she does not favour any action which will not preserve the whole 
area as a park) 


MOVED by Aid. Harcourt, 

THAT the letter from the Vancouver City Planning Commission 
dated February 1, 1974, supporting Alderman Volrich's motion, 
be received. 

- CARRIED UNANIMOUSLY 

Parking Lot Extension: 

Canada Safeway 

Charles and Nanaimo Streets 

The Council, at its meeting on January 15, 1974, agreed to 
hear delegations in respect of the proposed development permit 
for parking lot extension by Canada Safeway Limited at Charles 
and Nanaimo Streets. 

Pursuant thereto, the Council received delegations from 
the following: 

Mr. K. Horwood on behalf of Canada Safety Limited 

(brief filed for the proposed development) 

Mr. A. Livingstone 

(representing various residents in the 
area - in favour of the development) 

Mr. J. Ferrara 

(brief filed opposing the development) 

A number of other residents of the area spoke for and against 
the proposed development. 

Council was reminded of the following motion passed at the 
meeting on December 18, 1973: 

"THAT tho development permit be referred back to the Technical 
Planning Board for its finnl consideration for approval of the 
development and setting out tho applicable conditions and; 

FURTHER TtLVT the Technical Planning Board bo informed that 
the Council is suggesting that the following be included as 
conditions: ; 

(a) subject to sufficient number of parking spaces 
being available for staff; and, 

(b) subject to speed bumps beinj; installed in the parking 
lot, and chains boin;; provided across the entrance way 
of tho parking lot alter store hours." 


cont 'd 
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DELEGATIONS & UNFINISHED BUSINESS (cont'd ) 

Parking Lot Extension: 
Canada Safeway 

Charles and Nanaimo Streets (cont'd ) 

MOVED by Aid, Rankin, 

THAT the Director of Planning be instructed to apply for C-1 
zoning of the property bounded by Nanaimo, Charles and William 
Streets, and the lane East of Nanaimo Street; 

FURTHER THAT the Technical Planning Board be informed that the 
Council is suggesting the following be added as further conditions 
to the development permit: 

(i) that no trucks be permitted to service the store 
outside the hours of 6:00 a.m. to 5:00 p.m. 

(ii) serious efforts be made to confine shopping carts to 
the store and parking lot only; 

(iii) that there be sufficient number of parking spaces for 
staff and the staff be required to use these parking 
spaces , 

AND FURTHER THAT the matter of location of entrances and exits 
to the parking lot be referred to the Director of Planning and City 
Engineer for further review and report back to Council, with parti- 
cular consideration being given to the proposal that there be no 
entrances or exits on Charles Street, 

- CARRIED UNANIMOUSLY 
BOARD OF ADMINISTRATION. DEPARTMENT AND OTHER REPORTS (cont'd ) 

R. Report of Standing Committee on 
Waterfront, January 31, 1974 

The Council considered this report which contains two clauses 
identified as follows: 

CI. 1: Sign By-law Amendments - Interim Report 
CI. 2: Development Permit Application: 
B.C. Sugar Company Ltd. 

MOVED by Aid. Linnell, 

THAT the recommendation of the Committee contained in Clause 1 
be approved after adding the following objective as No , 9 on 
page 3 of the Information Pamphlet: 

"to encourage signs which contribute creatively 
to the visual enjoyment of the citizens" 

- CARRIED UNANIMOUSLY 

(Alderman Linnell advised that there were a few other amendments 
of a minor nature to be made to the Pamphlet) 

MOVED by Aid. Linnell, 

THAT the information contained in Clause 2 of this report be 
received . 

- CARRIED UNANIMOUSLY 

S . Granville Transit Mall 

The Council noted a report from the Urban Design Panel dated 
January 16, 1974, containing comments with respect to the Granville 
Transit Mall. 

MOVED by Aid. Massey, 

THAT the report of the Urban Design Panel dated January 16, 
1974, be referred to the Special Committee re Granville Transit 
Mall for report. 

- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION. DEPARTMENT AND OTHER REPORTS (cont'd ) 


T. Illegal Suites - Hardship Cases 


The Special Committee respecting Illegal Suites - Hardship 
Cases, submitted the following report under date of February 1, 
1974: 

"Ths CoBBittee of Officials has considered the following requests under 
the piolicy established by Council concerning Illegal Suites - Hardship 
Cases, and reports as follows: 


(a) The following applications recoaaended for approval by the 
Sub •Zoomit tee be approved: 


r4rs. Katarina Siinnaa (tenant), 2045 West 14th Avenue 
Mrs. Mearl M. Mestlake ( owner), 4106 West 15th Avenue 
H. Dale Suggitt (tenant), 2649 Trinity Street 
Mrs. Lena McMillan (owner), 942 West 15th Avenue 
Wilfred B. Gillis (tenant), 2334 W«st 8th Avenue 


(b) the following applications be approved for one year from the date 
of this Resolution: 


Brian Banerson & Kristine Barge (tenants), 96 Bast 49th Avenue 

Janet Marie Buglass (tenant), 214 Bast 24th Avenue 

Judy I>ayton (tenant), 4402 West 7th Avenue 

Francisco and Sharon Rivas (owners), 568 West 23rd Avenue 

Heather MacNaughton & Jack Frank (tenants), 2836 West 42nd Avenue 

Yvonne Harrison (tenant), 3818 West 15th Avenue 


(c) the following applications be approved for six months from the 
date of this Resolution: 


Joe Finder (tenant) , 131 Bast 27th Avenue 

Amrik Singh Gill (owner) , 2846 Bast 14th Avenue 

Louie and Patricia Martin (owners), 4538 West 15th Avenue 

Lucy Laurin (tenant), 3707 West 2nd Avenue 

Christos Kyriakopoulos (owner), 74 West 21st Avenue 

Daryl Wang (tenant), 1410 Nanaimo Street 


(d) in respect to the above mentioned, the City Building Inspector be 
instructed to withhold enforcement action and to carry out the 
policy as adopted by Council on December 17, 1963, and as amended 
by Council on November 10, 1964." 


(e) the following applications be not approved: 


Cesario & Olinda Tome Marques (owners), 42 Bast 39th Avenue 

Michael Lavigne (owner) , 1906 Trafalgar Street 

Major Thind (owner) , 2785 Bast 54th Avenue 

Luis Antonio Cunha (owner), 39 Bast 39th Avenue " 

MOVED by Aid. Harcourt, 

THAT the foregoing report of the Special Committee re Illegal 
Suites - Hardship Cases dated February 1, 1974, and containing 
clauses (a) to (e) , be approved. 


- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 


U. Relocation of Bus Layover 

The City Engineer submitted the following report under date 
of February 4, 1974: 


"To relieve a localized but serious congestion problem caused partly by the 
traffic and transit detours for construction of the Granville Mall, and to improve 
transit service, this report recommends that the existing bus layover on Burrard 
Street south of Pender Street be relocated to Thurlow Street between Melville and 
Pender Streets and that this one block of Thiirlow Street be made 2-way to accommodate 
this change, at a cost to the Cily of $2,250, 

Bus Layover Definition 

Layover time is provided at the end of a bus route to get back on schedule 
and to allow drivers a short break in which to stretch their legs, check the bus, 
punch transfers, etc. Most Vancouver buses simply loop through the downtown, but 
routes that must terminate in the Central Business District (generally the longer 
inter-municipal routes) require parking space for layover. Depending on bus schedules 
four or five buses may sometimes accumulate at a layover location. 

The Problem on Burrard Street 

Presently the end of the route for the Richmond Express and Burnaby buses, 
the Burrard Street layover between Dunsmulr Street and Pender Street, has caused 
local traffic congestion since its introduction at the time of the new Georgia 
Viaduct Street changes. The recent routing to Burrard Street of Fastbuses and some 
of the buses displaced for construction of the Granville Mall has greatly compounded 
the problems at this location particiilarly for the buses themselves. The bus zone 
there is now a block and one-half long because of converging routes. In peak hours 
traffic slows to a crawl and some buses are forced to bypass this iniportant stop 
because of the conflict with cars. This proposal will remove 30 of the 85 buses 
now using this portion of Burrard Street in the peak hour. 

The Proposed Thurlow Street Layover 

Although other possible layover locations have been examined and discussed, 
the Bureau of Transit Services and B, C, Ifydro have agreed that a layover on the 
east side of Thurlow Street between Pender Street and Melville Street (see attached 
sketch) would be best from a bus service 'penetration' point of view. The Richmond 
Express and Burnaby bus routes will be lengthened and three new bus stops will be 
added besides the layover relocation, thus improving bus service to the high density 
'golden triangle' west of Biirrard Street. 

This proposal will require reversion to two-way traffic operation in the one 
block of Thurlow Street between Pender Street and Melville Street. However, traffic 
volumes in this block are relatively light, and this portion of Thurlow Street on 
the periphery of the one-way system is now bypassed to a great extent by the 
recently opened Melville/Dunsmuir Connector. 

Buses presently routed via Dunsmulr, Burrard (layover), Pender or Hastings 
Streets will be re-routed to Dunsmulr, Dunsmuir/Melville Connector, Thurlow (lavover), 
Pender or Hastings Streets. The new layover and bus zones (see attached sketch) will 
require removal of 12 parking spaces. 

The Cost 

Traffic Signals Pender/Thurlow and Signal 

modifications Melville/Thurlow $1,500 

Street Painting, Signing, Meter Removal, etc. 750 

Total $2,250 


cont 'd , . . , 
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BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd ) 
Relocation of Bus Layover (cent 'd ) 

ReccBmepdatlgns 

A. That the Burrard Street layover be relocated to Thurlow Street between Pender 
Street and Melville Street as proposed, and that Council authorize the expenditure 
of $2,250 for this work in advance of the 1974 budget. 

B. That the appropriate street portions be designated as 'transit routes' within 
the meaning of the Street and Traffic By-law No. 284-9, i.e. Melville/Dunamuir 
Connector, Thurlow Street from Hastings Street to Melville Street and Hastings 
Street from Thurlow Street to Burrard Street. 

C. That the establishment of new bus zones be approved at the following locations: 

(i) the north side of Dimsmuir Street at Burrard Street 

(ii) the east side of Thurlow Street between Pender Street and Melville Street 

(iii) the south side of Hastings Street at Burrard Street." 

MOVED by Aid. Volrich, 

THAT the recommendations of the City Engineer contained in 
the foregoing report, be approved. 

- CARRIED UNANIMOUSLY 

V. Special T.B. Survey 

The Board of Administration submitted the following report 
under date of February 4, 1974: 


The Medical Health Officer reports as follows: 

'A special T.B.«.5urvey of Strathcona and Moberly Schools 
has been discussed with the Provincial Division of T.B. 
Control, The T.B. Christmas Seal Society has now 
agreed to underwrite the total cost of $3,000.00 If 
the City of Vancouver organizes the survey and recruits 
the staff. 

There will, therefore, be no net cost to the City. 

Two part-time Public Health Nurses and two part-time 
clerks (on Positive Report) will be hired for this 
project. 

This matter has been discussed with the Business Manager 
of the V.M.R.E.U. who concurs with recommendation 
herein. ' 


Your Board RECOMMENDS that authority be granted 
to undertake this survey and all staff costs recovered 
from the T.B. Christmas Seal Society." 


MOVED by Aid. Rankin, 

THAT the recommendation of the Board of Administration 
contained in the foregoing report be approved . 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Linnell, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Linnell, 
SECONDED by Aid. Hardwick, 

THAT the report of the Committee of the Whole be adopted. 


- CARRIED UNANIMOUSLY 


I.' 
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BY-LAWS 

1. BY-LAW TO AMEND BY-LAW No. 4702 
BEING THE BUILDING BY-LAW 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Volrich, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was, 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Volrich, 

THAT the By-law be given second and third readings and the 

Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

The By-law was deemed read accordingly. 


MOTIONS 

1. Expropriation of Property: 
936 McLean Drive 


MOVED by Aid. Gibson, 
SECONDED by Aid. Harcourt, 

THAT WHEREAS the City of Vancouver desires to acquire those 
certain parcels or tracts of land and premises situate in the 
City of Vancouver, in the Province of British Columbia, more 
particularly known and described as follows: 

South 1/2 of North 1/2 of Lots 10 to 12, Block 25, 
District Lot 264A, Plans 1447 and 1771 

pursuant to its powers under section 204(j) (viii) of the 
"Vancouver Charter", Statutes of British Columbia 1953, Chapter 
55, and amendments thereto; 

AND WHEREAS the City of Vancouver has failed to come to an 
agreement with the owner of the real property aforesaid as to 
the terms of acquisition thereof; 

THEREFORE BE IT RESOLVED THAT the real property aforesaid 
be, and the same is, hereby expropriated by the City of Vancouver. 

- CARRIED UNANIMOUSLY 

2. Closing and Stopping up of the most 

southerly portion of Walkway in Salish 
Subdivision: Musqueam Indian Reserve No. 2 

MOVED by Aid. Gibson, 
SECONDED by Aid. Harcourt, 
" THAT WHEREAS 

1. The City of Vancouver is the owner of all the streets 
and lanes lying within the limits of the City of Vancouver; 

2. A portion of walkway in the Salish Subdivision of 
portion of Musqueam Indian Reserve No. 2 is surplus to the 
City's highway requirements; 


cont 'd . 
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MOTIONS (cont'd ) 

Closing and Stopping up 

Musqueam Indian Reserve No. 2 (cont'd) 

3. The City obtained Letters Patent from Her Majesty 
the Queen in Right of Canada to all the roads and walkways in 
the said Subdivision for One Dollar; 

4. The City accepted the Letters Patent with the cov- 
enant that if any portion of the roads or walkways were no 
longer required for highway purposes the City would convey 
the surplus portion back to Her Majesty the Queen in Right of 
Canada; 

THEREFORE BE IT RESOLVED THAT all the portion of road lying 
between a line joining the north easterly corner of Lot 10, 
Parcel "B", Musqueam Indian Reserve No. 2, Plan 14341 to the 
north westerly corner of Lot 11, said Parcel "B", and a line 
joining the south easterly corner of said Lot 10 to the south 
westerly corner of said Lot 11. The same as shown outlined 
red on plan prepared by A. Burhoe, B.C.L.S., dated December 
7th, 1973- and marginally numbered LF 6823, a print of which 
is attached hereto; be closed, stopped up and conveyed to 
Her Majesty the Queen in Right of Canada; and 

BE IT FURTHER RESOLVED THAT the said closed portion of road 
be subdivided with the said Lots 10 and 11. 

- CARRIED UNANIMOUSLY 

3. Allocation of Land for Highway Purposes: 
4823 and 4359 Knight Street 


MOVED by Aid. Gibson, 
SECONDED by Aid. Harcourt, 

THAT WHEREAS the registered owners have conveyed to the 
City of Vancouver, for road purposes, the following 
described lands: 

1. East 7 feet of Lot 24, except the West 10 feet. Block 
4, of Block 5, District Lots 391 and 392, Plan 1956 

(4823 Knight Street) 

2. East 7 feet of Lot 26 of Subdivision 1, Block 18, 
District Lots 391 and 392, Plan 1368 

(4359 Knight Street) 


AND WHEREAS it is deemed expedient and in the public 
interest to accept and allocate the said lands for highway 
purposes . 

BE IT THEREFORE RESOLVED that the above described 
lands so conveyed be, and the same are hereby accepted and 
allocated for highway purposes, and declared to form and con- 
stitute portions of highway. 


- CARRIED UNANIMOUSLY 
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MOTIONS (cont'd) 

4. Extension of Time for Vacating 

Certain Premises; Point Grey Road 

MOVED by Aid. Volrich, 
SECONDED by Aid. Linnell, 

THAT WHEREAS 

a) The City has purchased certain properties on Point 
Grey Road as part of its long range waterfront park 
development scheme 

b) Council decided at its meeting In Camera on February 6, 
1973 that it would be desirable that certain of the 
property acquired under the scheme should be physically 
developed for park purposes at this time and one of 
the resolutions approved by Council was as follows: 

'Further, that in consultation with the 
Park Board the City proceed to open up 
those lands involved which are under 
City ownership now. ' 

c) In furtherance of the said resolution, the City has pro- 
posed the demolition of the premises described as 
2823-25 Point Grey Road; 2831 Point Grey Road (known 

as 'Seagate Manor'); 3223-25 Point Grey Road; 3235 
Point Grey Road 

d) The tenants of the said premises have been given notice 
by the City requiring them to vacate the premises by 
March 31, 1974 and it is the present intention of the 
City to demolish these premises immediately thereafter 

e) Council has agreed in the light of various considera- 
tions to extend the time for vacating to the tenants 
of 2831 Point Grey Road (Seagate Manor) by one year 

f) The other premises are, or have been, occupied by 
the following numbers of persons 

2823-25 Point Grey Road - four persons 
3223-25 Point Grey Road - five persons 
3235 Point Grey Road - three persons 

g) The said properties are in good condition and provide 
much needed rental accommodation 

h) There exists in the city today an acute shortage of 
rental accommodation and the tenants of these premises 
state that there will be a great deal of difficulty 

in their finding alternative and compellable accommoda- 
datlon in the circumstances that presently exist. 

i) There is no compelling reason why the implementation 
of the park scheme programme cannot be delayed by 
one year 

THEREFORE BE IT RESOLVED THAT the tenants of the premises at 
2823-25 Point Grey Road, 3223-25 Point Grey Road, and 3235 Point 
Grey Road be granted a one year extension of time for vacating 
the premises they now occupy, namely to the 31st day of March, 
1975. 

- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 10:45 p.m. 


The foregoing are Minutes of the Regular Council meeting of 
February 5, 1974, adopted by Council on February 19, 1974. 
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WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 


RECOMMENDATIONS ; 
1- Water Main Installations - 1973 Capital Budget 
The City Engineer reports as follows: 

"The following water mains should be replaced prior to scheduled 

paving: 

WATER MAIN PROJECT 322 
Street From To 

5th Avenue Cambie Street Yukon Street 

Franklin Street McLean Drive Commercial Drive 

Pandora Street Woodland Drive Commercial Drive 

51st Avenue Gladstone Street Nanaimo Street 

Nanaimo Street 51st Avenue $2nd Avenue 

The above installations are to replace mains which have lost 
most of their usefulness because of the decrease in their carrying capacit. 
(for the most part U" cast iron mains). 

The estimated cost of the project is $57,000. 

I RECOMMEND that water mains be installed on the above mentioned 
streets and that $57,000 be appropriated for Project 322 from the 1973 
Waterworks Capital Account No. 128/7903, 'Prior" to Paving - Unallocated'." 

Your Board RECOMl^ffiNDS that the foregoing be approved. 

2 . Water Works Capital Program - 1973 CapJ t.ai Pudjiei. 

The City Engineer reports as follows: 

"The construction of the Pender ft Clark Reducing Valve 'Station' for 
which our appropriation of $35,000 was made in 1972 has been delayed due 1,0 the 
necessity of a reanalysis of the water main feed system in the West End. 

The reanalysis is now complete and due to a major interruption in 
water supply caused by the B.C. Centre development sctieduled in early f^priii;: 
1974, 1. 1, is necensary for prior construction oi' the St.ation in order to maintain 
I. he prorsent level of fire projection in tho Downtown area. 

The appropriation of $35,000 was made based on locating the Sl.ai^ion 
in the lane soui^h of Pender, west of Clark Drive. Due to the unusually rapid 
development Downtown, the additional water supply from the east cannot be 
interrupted for the 2 months of station construction. In addition, a change 
in Station design is necessary allowing tho possibility of reversing the flow 
of water so that t.ho Downtown supply can go oast^erly. To reduce time period 

of supply interruption to 2 weeks and to allow reverse flow, tlie Station muni, 
be enlarged and relocated to the east side of Clark Drive, and the n(;w os Lima ted 
cost is $75,000. 

I RECOMMEND that the appropriation of Account No. 128/5102 ' Pressure 
Reducing Station - Pender & Clark' be increased by $4.0,000 and I. hat tl-ie funds 
be appropriated from the 1973 Water Works Capital Budget, 'Cit.y Subdivision - 
Unallocated', Account No. 128/7901." 

Your Board RECOMMENDS that the foregoing be approved. 

3 . Sewer Const. ruction to Serve Two Now City Subdivisions 

The City Fjiginoer reports as follows: 

"There are t.wo nevr City subdi vi f.j ons requiriM installal.ion of sewerr. 
These subdivisions and the estimated sewer construction costs are as follows: 

Cont'd . . . 
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Clause 3 Cont'd 

(a) Manor Street between Kings Avenue and Vanness Avenue $7,000 

(b) 20th and 21st Avenues between Camosun and Crown Streets 53,000 


Estimated total cost - - $60,000 


I RECOMMEND that the construction of these sewers be approved and 
funds be appropriated from the 1973 Sewers Capital Budget as shown below: 

(a) from Account 118/7901 - 'City Subdivisions-Unallocated' $25,000 

(b) from Account 118/7903 - 'Prior to Paving - Unallocated' - $35,000" 
Your Board RECOMMENDS that the foregoing be approved. 


Lr. C.N. Spur Track Across Begg Street, North of Terminal Avenue, 
Mile 131 Yale Subdivision 


The City Engineer reports as follows: 

"Canadian National Railways have applied to cross Begg Street, north 
of Terminal Avenue with a spur track to sejrve Johnson Terminals, south of 
Evans Avenue, Mile 131 Yale Subdivision. 

I RECOMMEND that: 

(a) The application be approved subject to conditions set out in a 
railway crossing agreement satisfactory to Corporation Counsel. 

(b) Your Engineer be authorized to sign the application plan to the 
Railway Transport Committee on behalf of the City: 

(i) After the plan has been amended to his satisfaction. 

(ii) When C.N. Railways have executed the said railway crossing 
agreement. 

(c) The agreement be executed by the Mayor and the City Clerk and 
the seal of the City affixed thereto." 

Your Board RECOMMENDS that the foregoing be approved. 


5. Improved Street Lighting for Broadway from Arbutus t6 
MacDonald Streets 


The City Engineer reports aa follows: 

"A report was submitted to the Official Traffic Coinmlsslon meeting on 
January 11, 1974, regarding two fatal traffic accidents on Broadway and 
Vine Street during the past three months. The existing Incandescent street 
lights which were Installed In 1951 do not provide adequate Illumination for the 
roadway because the amount of traffic has Increased and the performance of the 
fixtures has deteriorated because of age. 

Funds are available In the basic capital budget for the replacement of 
the Incandescent street light and the upgrading of the illumination of arterial 
streets. The lighting on Broadway has already been upgraded to Arbutus Street 
and the upgrading of the portion from Arbutus Street to Macdonald Street has been 
considered for the 1974 program. 

The City has a contract with Rlcketts-Sewell Electric Ltd. to Install this 
type of lighting on Gamble Street. The contractor Is prepared to add the Installa- 
tion of new lighting on Broadway to the contract and to proceed with the work 
Innedlately. It Is estimated that the work can be completed within 30 days of 
approval. 

The estimated cost Is $21,000.00 and money for this work Is available from 
the unallocated street lighting capital fund. 


Cont'd . . . 
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It is therefore RECOMMENDED that: 

(a.) the existing incandescent street lights on Broadway from Arbutus 
Street to Macdonald Street be replaced with mercury vapor street lights at an 
estimated cost of $21,000.00. 

(b.) the work be added to the existing Street Light Contract No. 104 with 
Ricketts-Sewell Electric Ltd." 


Your Board RECOMMENDS that the foregoing recommend at ions of 
the City Engineer be approved. 


6. Vernon Drive Sewer Tunnel Collapse 

The City Engineer reports as follows : 

"In August, 1973, a collapse occurred in the sewer tunnel under 
construction for the Greater Vancouver Sewerage and Drainage District 
beneath Vernon Drive. A City watermain was relocated because of this 
collapse and the street and other utilities suffered serious damage, which 
will be repaired after tunnel restoration work is complete in January, 1974. 

The City has advised the Greater Vancouver Sewerage and Drainage 
District and their contractor that we will bill them for the cost of repairs 
to our street and utilities, estimated to be in the order of $30,000. The 
tunnel contractor, Thyssen Mining Construction of Canada Ltd., have given us 
formal notice of their intention to claim against the City for damages, which 
they allege were caused by a break in our water line, and we have also been 
informed that B.C. Hydro is claiming damages. 

Since the Engineering Department does not have a soils expert, it 
is desirable that the City retain a soils consultant to gather evidence to 
determine the cause of the sewage tunnel failure. Colder Brawner Associates, 
Consulting Geotechnical Engineers, had been retained by the City in November 
to give emergency advice on utility repairs related to the tunnel collapse. 
Since this firm was already involved on this Job, and since it was essential 
that a soils consultant be hired immediately. Colder Brawner Associates were 
retained for a three-stage study, at a total estimated cost of $4,300. The 
consultants indicate that the third stage of their proposal, costing $2,750, 
may not be necessary, depending on the results of the first two stages. 

Since this work is felt to be reasonable insurance against a 
possible he*vy claim, should the matter go to litigation, the City Engineer 
RECOMMENDS that the retention of Colder Brawner Associates be confirmed at 
an estimated cost of $4,300, with funds to be provided in Account //7090/953, 
G«n«ral Government Sundry Legal and Technical Services, in the 1974 budget. 

The Corporation Counsel concurs in the above recommendation. 

The City Engineer RECOMMENDS that this be approved by Council in 
advance of 1974 budget." 

Your Board RECOMMENDS that the foregoing recommendation of the City 
Engineer be approved, 

7. Tender No. 57-73-23 - Supply & Delivery of 4", 6", 8", and 
12" Water Pipe 

Tenders for the above were opened by your Board on December 31, 1973, 
and referred to the City Engineer and Purchasing Agent for report. 
The officials concerned report as follows t 

"This tender was called in two Schedules - 


Cont'd . . 
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Schedule I specified "Ductile Iron Pipe" and two firms tendered accor'i 
ing to the specifications. One other firm of fered non-metallic pipes 
which are not acceptable alternatives . 

Schedule II specified "Polyvinyl Chloride Plastic Pipe." Two bids 
were received with only one firm tendering to specifications. West- 
burne Industrial Enterprises Ltd. submitted the low bid of $28,000.00, 
including the 5% Provincial S.S. Tax. However, their bid did not 
meet specifications in the following axeasz 

1. Standard Thermoplastic Pipe Dimension Ratio - specified as 13.5 - 
offered as 26. 

2. Sustained Hydrostatic factor at 73°F - specified as 4 to 1 - 
offered as 3 to 1 at 73.4 F 

3. Hoop stress specified at 5000 p.s.i. for 1000 hours - offered 
2000 p.s.i. on projected 100,000 hour data. 

The City Engineer and Purchasing Agent RECONU^ND acceptance of the 
lowest bids which meet specifications, as follows: 

Schedule I - Ductile Iron Pipe - 

Crajie Supply for am approximate total cost of $346,962.00 including 
the 5% Provincial S.S. Tax. 

Schedule II - Polyvinyl Chloride Plastic Pipe 

Canadian Johns-Manville Co. Ltd. for an approximate total cost of 
$40,675.00 including the 5% Provincial S.S. Tax. " 

Your Board REC0^4MENDS that the recommendation of the City Enginoor 
and the Purchasing Agent be approved, subject to a contract sat i.s- 
factory to the Corporation Counsel. 


FOR COLTKIL AQIOrJ SEE PAGE(S)..i2£wiJ 
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RE COMMENDAT I ON 

1 . Group Trailer Parking 

The Medicnl Health Officer reports as follows: 

An application has been received from the Bverpreen Kennel Club 
for the parking of a group of 10 (ten) or more trailers at the 
Pacific National Exhibition on March 9 & 10, 1974. 

Authority for allowing these arrangements is contained in 
By-law No. 3986, Section 3. (2) which reads as follows: 

'The Council may, upon the recommendation of the 
Medical Health Officer, permit trailers and house- 
cars to be occupied as living or sleeping quarters 
in areas other than those within the boundaries of 
a trailer court for a specified period of time. 
Such permission shall not be granted in respect 
of individual trailer or house-car units but shall 
be limited to groups comprising ten or more of 
such units." 

Sanitary arrangements will be to the satisfaction of the Medical 
Health Officer. 

Your Hoard 


SOCIAL SERVICE & HEALTH MATTERS 


RlUXIMMl'NOS that the application from the l-.vergreen Kennol Cliih 
for the parking of 10 (ten) or more trailers at the I'acific 
National Exhibition on March )4 10, 1074 he approved. 



A-7 
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FINANCE MATTERS 


RECOMMENDATIONS 

1. Administration of Funds by the Probation 
Services Department for the Program known 
as 'The Parenting Project' 

e Chief Probation Officer reports as follows: 

"The Government of the Province of British Coli:imbia, Department of 
Human Resources, has agreed to fund the Parenting Project for a 
period of seven months. This is a demonstration project to be 
conducted in collaboration with staff and students in the Faculty 
of Education at the University of British Columbia. 

Those parents (or guardians) who volunteer to take part in the 
program will have children on Probation who are also attending 
school (Operation Step-Up). An attempt will be made to correlate 
the efforts being made by parents and by tutors in the school so 
that some aspect of the child's behaviour can be improved to the 
mutual benefit of parents, child and society. 

Probation Officers who are responsible for the supervision of 
participants in the program will not be required to spend more 
time with the Probationers than is usual. 

A Co-ordinator for the Parenting Project will be appointed who 
will be responsible for day to day administration. The major 
costs of the project will be incurred collecting specific data. 
Fees for data collection will be paid at intervals throughout 
the duration of the project. 

The budget is as follows: 

(Monthly Costs) 

10 Students - Fees for data collection $600.00 
Additional Students - reliability 
checks on data 
10 Parents - Fees for data collection 
1 Student Co-ordinator - Part time 
Statistical Costs 
Training Costs 

Supplies, Charts, Filing, etc. 
Office Expenses and rental 


7 Month Budget 

Publication of report 


Recoverable from Provincial Government 
Cost to City of Vancouver 
Recommendations : 
I recommend that: 

(a) The City of Vancouver accept funding for the 'Parenting 
Project' and administer the program through the Probation 
Services Department. 

(b) The Co-ordinator of the Parenting Project be responsible 
to the Chief Probation Officer. 


160.00 
300.00 
360.00 
30.00 
150.00 
150.00 
200.00 

$2,450.00 

$17,150.00 

200.00 

$17.350.00 


$17,350.00 

Nil 
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(c) A suitable accounting procedui'e be arranged wit,h the City 

of Vancouver- Accounting Department and the Pi'obation Ser-vices 
Department so that monies can be transferred from the City of 
Vancouver to the Parenting Project Co-ordinator from time to 
time on presentation of applicable vouchers, receipts and 
accounting statements." 

Your Board RECOMMENDS the above report of the Chief Probation 
Officer be approved, and the recommendations adopted. 


2 . False Creek Development Financing 

Your Board has received the following report from the Director of 

Finance: 

"Council, on December 11, 1973, approved the recommendation 
to apply to CMHC through the Provincial Government, for a loan authority 
of $10,000,000 for development of Area 6, False Creek. On December 31,1973 
a letter was received from CMHC informing the City that the loan had been 
approved. There had been, during the application and approval process 
the proviso that the City had to make a final determination of its existing 
authority to actually borrow the funds. Both the Province and CMHC were 
aware of this point in question. 

The Director of Legal Services has now reviewed the Charter and 
the City's borrowing authorities under the Charter and has come to the 
conclusion that Section 192 (a) of the Charter was not intended to authorize 
us to enter into a complicated and large debenture arrangement of the magnitude 
contemplated here. He feels that the section is too general and, of course, 
we do not wish to be in the situation where we could be attacked on our bor- 
rowing authority. He therefore strongly suggests that we should apply to 
the Provincial Government for a specific enabling section in the Municipalities 
Enabling and Validating Act at the coming session of the Legislature to 
clearly authorize borrowing for the purpose of the development of False Creek. 
He is of the opinion that it would be highly advisable to have very specific 
authority from the Senior Governments to avoid any question of illegality. 

I would therefore RECOMMEND 

that Council instruct the Director of Legal Services and Corporation 
Counsel to prepare the appropriate amendment and request to the 
Provincial Government to give the City the specific necessary 
authority to borrow from CMHC for the development of False Creek 
not only the specific $10,000,000 related to Area 6 but with a view 
to giving us the authority to also enter into further arrangements 
with CMHC for the other areas of False Creek as they come up in 
the timetable. The Province would, of course, also have to approve 
any further request to CMHC as the requests are routed through the 
Province. " 

Your Board recommends that Council approve the recommendation of 
the Director of Finance. 

3 . Civil Defence Department - Change of Name 
The Director of Finance reports as follows: 

"The Provincial Secretary, The Honourable Ernest Hall, has announced a 
change of name for one of his Department's branches from the Civil Defence 
Branch to the Provincial Emergency Programme. 

Municipalities have been requested to adopt this nomenclature which would 
change the name of our Civil Defence Department to Vancouver Emergency 
Programme . " 

Your Board RECOMMENDS that the City agree with the Provincial 
Secretary's request and change this department's name from the 
"Civil Defence Department" to the "Vancouver Emergency Programme". 
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4. City Clerk's Department - Voters List 
Division - Re-organization 

This report has been received from the Administrative 
Analyst following a review of the Voters List Division 
operation made at the request of the City Clerk. 

"The permanently established positions in the Voters List 
Division of the City Clerk's Department consist of: 


Supervisor of Voters List 

- PG. 

23 

1 

Clerk III 

- PG. 

17 

1 

Clerk II 

- PG. 

12 

1 

Clerk Stenographer III 

- PG. 

13 

1 

Total 



4 


During the current year (1974) this Division will be 
required to undertake a number of important tasks, 
including the bi-ennial election in November next of 
Vancouver City Council, Park Board and School Board 
members. The other tasks are: 

(i) Subject to approval of Charter Amendments 
by the Provincial Government to re-draft the regu- 
lations concerning the duties of the Deputy Return- 
ing Officers. 

(ii) To re-draft the booklet provided to pros- 
pective candidates. 

(iii) To re-draft nomination papers for - 

- Civic Offices 

- Regional District 

Other administrative matters requiring examination and 
review including the use of Voting Machines in Civic 
Elections, the scale of payments for election staff, and 
the design of ballot papers including consideration of 
the proposal to include party designation on the ballot. 

The Supervisor of Voters Lists has been with the Division 
for approximately 22 years and reaches maximum retirement 
age in mid-1975. In view of the impending elections in 
1974 and the numbers of changes being brought about by 
changes in legislation and the forthcoming retirement of 
the Supervisor, it is considered prudent to establish an 
additional supervisory position so that there will be 
assured continuity at a satisfactory level in this im- 
portant civic operation. 

The duties of the proposed position in the first instance 
are : 

(i) To take charge of the Election Day pro- 
cedures and the associated preparation prior to 
tliat date and the post-election work. 

(ii) Preparation of budgetting for the Division. 

(iii) To assist the City Clerk with the items 
noted above requiring attention in 1974. 


cent ' d 
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Report of the Director of Personnel Services 

"At the request of the Administrative Analyst, I 
have reviewed the duties of the above noted position. 
The work involves specialized clerical and super- 
visory work of moderate complexity. Duties include 
the responsibility for handling election day pro- 
cedures, preparation and follow-up, updating regu- 
lations covering the Deputy Returning Officers' 
duties, re-drafting booklets for prospective candi- 
dates, researching the relative benefits of voting 
machines, supervising a small permanent staff, 
training and supervising a large temporary staff 
of Deputy Returning Officers, and preparing Elections 
budgets . 

These duties are not adequately described by any 
existing Class Specification, and I have prepared 
a New Class Specification, No. 042-1 Supervisor of 
Elections, I recommend that this position be 
classified at Pay Grade 21 ($788-943). 

The estimated annual recurring cost of this pro- 
posal based on 1973 salaries and including 10% for 
fringe benefits is $12,448." 

SUMMARY 

Incumbent Proposed Classification 

One New Position Supervisor of Elections 

Pay Grade 21 ($788-943) 

Recommendation 
It is recommended that: 

A. One (1) new position of Supervisor of Elections, 
Pay Grade 21 ($788-943) be established as 
recommended by the Director of Personnel 
Services, and Class Specification No. 042-1 * 
(Supervisor of Elections) be adopted, 

B. The salary cost estimated at $12,448 be 
included as a budget item in the 1974 Depart- 
mental Budget and authorization be granted 
for expenditure of funds prior to approval 
of the budget, 

C. The Voters List Division establishment and 
operation be reviewed in 19 75 at the time 
of the retirement of the incumbent of the 
position of Supervisor of Voters List. 


* Copy is on file in the 
City Clerk's Office, 

Note 

A copy of this report has been forwarded to the Business 
Manager of the Vancouver Municipal & Regional Employees' 
Union for his information. " 

Your Board RECOMMENDS adoption of the recommendations of 
the Administrative Analyst. 


Effective 
Date 

When 

appointed 
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5 . Oppenheimer Lodge, 1973 and 1974 Operating Budget 
The Director of Finance reports as follows: 

"City Council, at its meeting May 30, 1972, passed a motion that the City 
accept responsibility for the management of Oppenheimer Lodge. Further, 
City Council, at its meeting April 3, 1973 approved the revised management 
report from the Board of Administration dated March 20, 1973, which, in 
part, detailed the recommended management and maintenance staff aiid their 
terms of reference and proposed duties. 

The following operating budgets for the 1973 and 1974 fiscal years, which are 
concurred in by the B.C. Housing Management Commission by their letters of 
August 31, 1973 and December 21, 1973, on behalf of the Federal and Provincial 
Government Departments concerned, are submitted herewith for approval: 

1973 Operating Budget 

Expenses - 

Administration 

Salaries, incl. Fringe Benefits $ 3,950 

Auto Allowance 50 
Supplies and Services 300 

$ 4,300 

Total Expenses $ 4,300 

RECOVERABLE FROM B.C. HOUSING COMMISSION (4,300 ) 

NET COST TO CITY -0- 

1974 Operating Budget 

Expenses - 

Administration 

Salaries, incl. Fringe Benefits 28,586 
Property and Insurance Office 

Direct Costs 10,108 

Supplies and Services 1,763 

Maintenance 

Utilities 16,838 

Custodial Services 23,849 

Supplies and Services 2,025 

Preventive Building Maintenance 10,094 

Miscellaneous Expenses 

Cable Television, including installation 

and monthly rental charges (cost 

included in tenant rental rates) 3,334 
Sum payable to City in lieu of 

Property Taxes 25,000 


40,457 


52,806 


28,334 


New and Non Recurring 

Of C Lee Furnishings nnd Equipment 2 , 000 

Total Expenses - \ 23, 597 

Income - 

Revenue from Rentals (90,234) 
Net Operating Loss Recoverable from 

the B.C. Housing Commission ( 33, 363 ) 

( 123,597 ) 

TOTAL INCOME ( 123,597 ) 
NET COST TO CITY -6- 


cont ' d 
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The Agreement, dated July 25, 1972, details the principles of the project 
and the responsibilities of the partnership, and designates the B.C. 
Housing Management Commission as the fiscal agent for the partnership. 
These budgets as presented conform to the principles of the Agreement. 
It is noted, for inf omation, that the City initially recovers 100% of 
the operating loss from the B.C. Housing Management Commission, but 
that 5.5% of the operating losses will be billed back to the City through 
the Greater Vancouver Regional District. 

The operating losses of the public housing schemes are shared 75% Federal 
Government, 12.5% Provincial Government, and 12.5% Greater Vancouver 
Regional District. The City's share of the Regional District levy, 
based on the 1973 distribution of costs, would be approximately 44%. 
Therefore the City's share of the operating losses of the public housing 
schemes is about 5.5%. (44% of 12.5%) " 

The Director of Finance recommends as follows: 

That the 1973 and 1974 operating budgets for the Oppenheimer 
Lodge be approved as presented herein. 

Your Board concurs with the recommendation of the Director of Finance. 
RECOMMENDATION AND CONSIDERATION 

6. Additional Staff - Treasury & Tax Collection 
Division - Collections Office 


The Director of Finance reports as follows: 

"A major increase in the amount as well as number 
of arrears accounts reported to the Collections Office 
(Division of Revenue and Treasury - Finance Department) 
for collection necessitated a review of the causes for 
the increase and the level of staff required to manage 
the workload effectively. 

The following statistics were obtained during the 
review: 

Value of 
Unpaid Accts. 


Year 

for Collection 
at December 31 

Number 

Year end 
Write-off 

1969 

$437,955 

2, 298 

$ 65,292 

1970 

$640, 581 

3,097 

$ 53,027 

1971 

$936, 270 

3,326 

$ 85,653 

1972 

$872,498 

3, 254 

$148, 761 

(Nov) 1973 

$968, 348 

3,800 

$120,633 


(a) General 


During the review it became apparent that the possi- 
bility of collection would be increased substantially if 
earlier contact was made with the debtor. This involves 
two changes, the first being to speed up the process of 
forwarding the outstanding items to the Collections Office 
and secondly, an increase in Collections' staff to handle 
the increased workload. The problem of obtaining out- 
standing accounts from the various departments on an accel- 
erated basis is not insurmountable and steps have been 
taken to accomplish this. The present staff in the 
Collections Office is as follows: 

cont ' d - . . . 

i 
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1 - Collector II - Supervisor 

2 - Collector I 
1 - Clerk II 

1 - Clerk Typist II 


The only staff increase during this period has been 
the addition of the Clerk Typist II (Dec. 1972) . 


(b) Business Tax 


Business tax is the largest single item in the total 
figures shown above. 

Amount o/s Year end 

Year December 31 Number Write-off 


1969 
1970 
1971 
1972 
(Nov) 1973 


$108,039 
$284,880 
$376,763 
$553,622 
$597,736 


935 
1,594 
1,694 
2,061 
2,600 


$ 9,302 
$23,590 
$40,721 
$96,054 
$83,317 


A large proportion of the unpaid Business Tax out- 
standing at November 30, 1973, is "Current" ($402,371) 
including accounts issued as part of the "Supplementary 
Roll" in October 1973 and a high proportion are con- 
sidered to be collectable. 


Arrangements have been made with the Director of 
Permits & Licenses to initiate immediately a collection 
drive by License Inspectors in an endeavour to reduce the 
numbers and value of unpaid Business Tax accounts, in 
addition to issue of 1974 Licenses. 


When City Council changed the policy of not re- 
bating license fees against business tax, license fees 
were largely reduced to an amount equal to the cost of 
providing the regulatory service and the Business Tax 
Levy was increased. 

The results of the change are reflected in the 
1969 and 1970 figures which are: 

License Fees Business Taxes Total 
$ $ $ 

1969 3,237,916 5,042,018 8,275,934 

1970 1,620,475 7,582,576 9,203,051 


The position of the City for the collection of busi- 
ness tax arrears is not as strong as for real property 
taxes or business licenses. Business taxes are levied 
against the person (occupant) doing business whether they 
are the owner or renter of the property. Business tax 
arrears cannot be transferred to tlie tax roll. Section 
284 of the City Charter reads as follows: 

"284. The business tax imposed under the provisions 
of this part shall be a debt recoverable in 
any court of competent jurisdiction, but the 
same shall not constitute a charge upon the 
real property occupied or used." 


cont ' d 
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One of the problems associated with court action 
has been the lack of staff time in the Law Department, 
and the lateness of transmittal of items for Court action. 
However, Corporation Counsel has agreed that with the 
recent approval by City Council of additional Legal staff 
and the implementation of new procedures in the operating 
departments, this situation will be remedied. 


Summary 

The overall growth of activity by the City and 
certain changes in City policy have contributed to an 
increase in the volume and size of various accounts re- 
ceivable which increases the risk of loss of funds through 
accounts becoming uncollectible. It is apparent that the 
earlier a contact is made the better the chance of collect- 
ing the debt. In addition the Collector must be in a 
strong position to carry out his duties. This requires 
the full support of the Law Department . 


I recommend that one additional permanent Collector 
I position be approved in the Collections Office of the 
Revenue and Treasury Division. The additional position 
will relieve the Supervisor of certain detailed work, 
assist in the follow up process with the various depart- 
ments submitting outstanding accounts, and provide for 
continuing collection activity for the Collectors during 
vacation periods of other Collectors. 


Estimated Costs 


1974 

(11 mos . ) Annual 


Collector I 

Salary (P.G. 19 $720-860) $ 7,920 $ 9,456 

Fringe Benefits @ 10% 800 950 

Auto Allowance 1,100 1,200 

Telephone 100 100 

Desk & Chair 200 ^ 

Total: $10,120 $11, 706 


The Administrative Analyst has reviewed this request 
for additional staff and is in agreement with the above 
proposed increase in staff. 

Recommendations 

I would therefore recommend that: 

A. An additional permanent Collector I position be 
added to the Collections Office, Revenue & 
Treasury Division of the Finance Department. 

B. The Director of Personnel Services review the 
classification of the positions and report to 
the Board of Administration in the normal manner. 

C. Regular auto allowance be authorized for the 
Collector I position. 

D. The estimated cost of $10,120 for salaries, fringe 
benefits, auto allowance and furniture be approved 
in advance of the 1974 budget. 

cont ' d . . 
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Your Board recommends approval of the foregoing 
recommendations of the Director of Finance. 

NOTE : A copy of this report has been forwarded to 

the Business Manager of th*=^ Vancouver Municipal 
and Regional Employees' Union. 


CONSIDERATION 


7 . Grant Request - Vancouver College 

The Director of Finance reports as follows: 

"City Council on September 18, 1973, after hearing a delegation from 
Vancouver College in regard to a report from the Director of Finance on their 
grant request, passed the following motion: 

'That further consideration of the application for a grant 
be deferred pending receipt of information from the Vancouver 
College on the question of financial need.' 

The Vancouver College was originally requesting a grant equal to 
local improvement taxes for street lighting which amounted to $2,984 or 
$298.43 each year over 10 years (1973-1982). City Council was informed in 
the report that the City's policy of making grants was based on demonstrated 
financial need rather than on the basis that an organization is required to 
pay taxes, etc. 

In response to City Council's resolution of September 18, 1973 
Vancouver College has forwarded various financial statements and other related 
information in support of their request. The Director of Finance has sum- 
marized this information as follows: 


Operating 


1973-1974 1972-1973 1971-1972 1970-1971 


Estimates 

No. of Students 827 806 744 775 


Income 

Student fees (net) 330,030 236,240 221,316 190,680 

Room & Board 131,250 103,245 99,637 111,494 

Bingo 6,366 

Special Assessments to parents 31,887 

Walkathon 15,168 

Donations, etc. 9,466 

Other 8.395 6,573 6.548 6.555 

469,675 408.945 327.501 308.729 


Expenses 


Administration 

23.929 

24.354 

22.927 

19.927 

Instruction 

254.450 

205.606 

189.358 

181 .615 

Operations, repairs & mtce. 

82.710 

69.802 

62.711 

60.859 

Cafeteria expenses 

75.822 

65.040 

56.766 

63.738 

Teachers Meals 


5.951 

3.159 


Other 

15.100 

15.862 

12.706 

18.853 


45^011 

386.615 

347.627 

344.992 

Net Profit or (Loss) 

17.664 

22^330 

(20.126) 

(36.263) 

!e Schedule (Major items only) 





Tuition Fees (Catholic Students) 





Grades 1 to 7 

400 

250 

250 

250 

Grades 8 to 12 

400 

300 

300 

300 

Room & Board 





Grades 7-12 

1 .150 

1 .150 

1 .050 

1 .050 


cont ' d 
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It is noted that there was no increase in the fee schedule for the 
years 1971/72 and 1972/73 even though there was a substantial operating loss 
for the previous fiscal years. However the College has increased the fee 
schedule substantially for the 1973-1974 year. 


Land, Buildings, Equipment, etc. 

The balance sheet as at June 30, 1973 shows the following fixed assets 
at cost, with no outstanding mortgages. 

Land $ 360,000 

Buildings 1,180,000 
Fixtures & Equipment 72,919 

$1,612,919 

The 1974 Assessment Roll for general purposes shows the following: 

Land $ 753,396 

Improvements 1,024,150 

For City Council's information the Vancouver College is exempt from 
paying real property taxes. However, if the 1973 mill rate were applied to 
the above assessment figures the 1974 tax bill would be approximately as 
fol lows : 

General Purposes $ 23,735 

School Purposes 23,433 

$ 47,168 

A brief summary of the College's current asset and current liability 
position as at June 30th in each year is as follows: 

1973 1972 1971 


Current Assets $24,410 $31 .568 $17,870 


Current Liabilities: 
Bank loans, payables 
etc. 

Fees paid in advance 


$26,843 
58,351 

$85,194 


$79,567 
33,189 

$112,756 


$46,853 
26,140 

$72,993 


The most significant change is the reduction of the 1972 Bank Loan of 
$40,000 and Trade Accounts Payable of $35,741 included in the figure of $79,567 
to a 1973 figure of $16,500 for Bank Loan and $6,736 for Trade Accounts Payable. 
This would appear to be partially achieved through the increase in fees paid 
in advance. 


This report has been discussed with the Vancouver College and they 
have forwarded a letter dated January 17, 1974 in support of their request 
in addition to requesting an opportunity to appear as a delegation. 

Demonstrated Financial Need 

In my opinion a review of the information forwarded by the Vancouver 
College has not shown sufficient demonstrated financial need to warrant a 
grant by the City of Vancouver on this basis. As stated previously, the College, 
in an attempt to maintain lower fees, did encounter some difficulty but this 
appears to be overcome through extraordinary fund raising in 1972/73 and an 
increase in fees in 1973/74. Further, Council has never had a policy of 
providing support to private schools. The general rule is that education is 
a Provincial responsibility. 

Your Board forwards the foregoing report of the Director of Finance 
for the CONSIDERATION of City Council. 


DELEGATION REQUEST: Vancouver College 
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8 . Organization of Health Inspectors 

Your Board has received the following report: 

"City Council, on December 5, 197 2, adopted a report on the 
organization of the Health Inspectors, as a result of which a 
number of operating changes were implemented including: 

- Establishment of a master file of inspection records 

- Introduction of an "Inspector's Report" for each inspection made 

- Statistical information completed and compiled by Data Processing 

- Report forms filed in the Central Registry 

- Use of personal paging devices . 

City Council, on May 29, 1973, received a report on the organization 
of the Division whereby the Division was divided into two groups, 
namely, the Field and the Support Section. The Field Section was 
further divided into two groups, namely, the "Downtown" district 
group and the "City" district group. The boundary line between the 
two districts to be Broadway. In this report City Council adopted 
the following recommendation: 

'The Medical Health Officer and the Administrative Analyst 
report on the permanent organization of the Division and 
the level of service, etc., effective December 31, 1973.' 

By the December 5, 1972, resolution of Council the Division 
was established at (29) twenty-nine Health Inspectors. In 
approving the temporary organization (see Chart attached) in 
May 1973, City Council agreed to reclassify one Public Health 
Inspector II position to a Public Health Inspector III on a 
temporary basis. In addition, one Public Health Inspector II 
had previously been granted 2 additional paygrades for extra 
responsibility on a continuing basis and is effectively at the 
Public Health Inspector III level. 

Since that date, the "Downtown" district group has been relocated 
from the East Wing of the City Hall to 306 Abbott Street. In 
addition, the previous arrangement whereby certain Public Health 
Inspectors dealt with "sanitation" matters and certain others dealt 
exclusively with "food" matters has been dropped and Health Inspectors 
now deal with all Health Act and By-law matters within their district. 
They are supported by a field supervisor and a group supervisor. 
Should an aspect of environmental health arise which cannot be dealt 
with by the field inspector or his supervisors, the Inspectors from 
the Support Section are called upon for assistance. 

While there have been difficulties throughout the year due to 
retirements and resignations, we are able to report that the Division 
is operating very satisfactorily within the framework of the 
organization adopted by Council on May 29, 1973, and we, therefore 
recommenr' that the two Public Health Inspectors II positions be 
permanently reclassified as Public Health Inspector III and the 
organization and twenty-nine (29) established positions (shown 
on the attached chart) be adopted as a permanent organization 
effective January 1, 1974. (This will not result in expenditures 
additional to the 1973 costs) . 

Your Board RECOMMENDS adoption of the above recommendations. 

NOTE: A copy of this report has been supplied to the 

Business Manager of the Vancouver Municipal & Regional Employees' 

Union for his information. 
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9. 


Municipal Officers Association 
Annual Conference 


The City Clerk reports as follows: 


It 


On May 5, 1970, City Council passed the following resolution: 


THAT, pursuant to request form the City Clerk, an 
invitation be extended to the Municipal Officers 
Association of British Columbia to hold its annual 
conference, in 1974, in the City of Vancouver.' 


The City Clerk wrote a letter to the Municipal Officers' Association 
of British Columbia on May 14, 197 0/ extending the invitation 
of Council. This invitation was accepted. 

Plans are now under way for that conference, to be held from May 
28 - 31 at the Bayshore Inn. Approximately 300 people are expected 
to attend, including both delegates and wives. It is requested 
that a host dinner and arrangements for a ladies program be approved. 
Traditionally the host city is responsible for provision of meeting 
rooms . 

In the past the City of Vancouver has been represented at this 
conference by such officials as the Director of Finance, the 
Treasurer, the Commissioner of the Board of Administration, and 
the City Clerk. It should be pointed out that the Department of 
Municipal Affairs annually communicates with municipalities in 
the province requesting co-operation in sending appropriate officers 
to the conference. 

The City Clerk recommends as follows: 

(a) that the City of Vancouver agree to pay the cost of making 
meeting rooms available for the Municipal Officers' Association 
Annual Convention in May, 1974; 

(b) that the City of Vancouver host the delegates and their 
spouses at a civic dinner on Wednesday, May 29, 1974, and 
make arrangements for the ladies' programme; 

(c) that $3,000 be allocated to cover the costs involved, chargeable 
to Account 7090/951. The Comptroller of Accounts advises 

that, if approved, funding will be provided in that account. " 


Your Board RECOMMENDS that the report of the City Clerk be approved. 


FOR COUNCIL ACTION SEE PAGE(S)..., 
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PERSONNEL MATTERS 


RECOMMENDATION 

1. Hiring Preference - Permanent Employees 
Welfare & Rehabilitation Department 

The Director of Personnel Services reports as follows: 

"I have been approached by the Vancouver Municipal and Regional 
Employees' Union with a request to give priority to those perm- 
anent employees of the former Welfare & Rehabilitation Department 
who might prefer to return to work for the City of Vancouver. 

Following discussions with the Business Manager of the Union, 
agreement was reached on the practices to be followed. 

It is recommended that effective when adopted and for a two 
year period thereafter, applications for employment with the 
City of Vancouver, the Board of Parks and Public Recreation and 
civilian positions under the Board of Police Commissioners, 
received from permanent employees of the former Welfare & Reliabili 
tation Department, who on the date of Council's adoption of 
this recommendation were permanent employees of that Department, 
be given equal consideration to that given to applications from 
permanent employees of the City, the Board of Parks and Public 
Recreation, and non-uniformed staff under the Board of Police 
Commissioners. " 

YOUR BOARD RECOMMENDS that the foregoing recommendation 

of the Director of Personnel Services be approved. 


2 . Engineering Department Personnel Engaged 
in the False Creek Development 

The City Engineer reports as follows: 

"1. Transfer of Ehgineering Department Personnel From the False 
Creek Team 


Earlier today, City Council received a report from the Director of 
Planning recommending staff redeployment for False Creek Planning and 
Development. When the False Creek staff team was established, two Civil 
Engineer I positions were approved to provide the Bigineering input necessary 
for the planning and development of the project. The two incumbents, 
Messrs. R. Gurr and J. Nelson have been employed for this purpose since the 
Spring of 1973 and their services are vitally necessary to perform Engineering 
work for the proposed future development of False Creek. 

In keeping with the re'ieployment of False Creek staff noted above, it 
is recommended that these two engineers be transferred to the Bigineering Dept. 
and their salaries added to Ehgineering Dept. revenue accounts for staff as will 
be the case with Planning Dept. staff. 

2. Additional Staff for the Traffic Worlc 

The first phase of the False Creek housing development is scheduled 
to start in the second half of 197A« In order for this schediiLe to be mot, 
several matters pertaining to traffic, such as access to the False Creek lands, 
internal roadways, futiare traffic roquirenionts for 6th Avenue, coniiectiony 
between False Creek lands and the Fairview Slopes over 6th Avenue, relocnl-ion oC 
the railway tracks, etc.. must be finaliKod. (See Appendix II of the report by 
the Director of Planning). Before these matters can be resolved considerable 
time must be contributed by the Traffic Division in studying and investigating 
the development proposals. This Division currently is fully engaged in other 
studies such as public transit and the West Sid plan in addition to its normal 
functions, and if the False Creek development is to continue without delay, an 
additional Civil Ehgineer I (Pay Grade 28 - $1,079-1,291) vdJ.1 be required in the 
Engrg. Dept at an estimated yearly cost of $15,000. 
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Overall staff requirements and organization in the Traffic Division 
are the subject of an Jhgineering Department study which has been in progress 
some time; this will be reported on soon. Additional staff will almost 
certainly be requested as a result of this study, and the above position should 
be provided on a temporary basis only until our report is forwarded. 

Recommendations 

I recommend that: 

(a) The two Civil Ehgineers who have been working with the False 
Creek team on a temporary basis and being charged to the False 
Creek Capital Accounts be made permanent Sagineering Department 
staff charged to Bigineeirlng Department Revenue Acco\mts for 
staff. They will continue to work on the False Creek 
Development. 

(b) An additional Civil Qigineer I be added to the Bigineering 
Department staff on a temporary basis, primarily for Traffic 
work related to False Creek, Costs to be charged to 
Ehgineering Department Revenue Budget, A future report on 
Traffic staff needs will take this position into account. 

Your Board RECOMMENDS that the foregoing recommendations of the 
City Engineer be approved. 

3 . Appointment to Royal Commission 
on Family and Children's Law 

The Chief Probation Officer reports as follows: 

"Mr. Gordon Birrell, Probation Officer II of the Probation Services 
Department, has been asked to participate in the above noted Royal 
Commission on Family and Children's Law. It is suggested that Mr. 
Birrell be immediately seconded by the City of Vancouver to the 
Royal Commission until April 1st, 1974. 

The hiring of a temporary replacement for Mr. Birrell 's temporarily 
vacated position is proposed and there is currently temporary staff 
available to fill this vacancy. Mr. A. K. Sheridan of the B.C. 
Corrections Branch has advised that the Provincial Government vvill 
reimburse the City of Vancouver accordingly for Mr. Birrell 's ser- 
vices. 

RECOMMENDED that Mr. Birrell 's services be seconded to the Royal 
Commission on Family and Children's Law; that the Province be billeci 
in total for salary, transportation costs, and fringe benefits 
(including the City of Vancouver's share) and a temporary replace- 
ment be employed forthwith." 

Your Board RECOMMENDS that the recommendation of the Chief 
Probation Officer be approved. 


FOR COUNCIL ACTION SEE PkQE{S)..i£^ 
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4. Appointment to Royal Commission on 
Family & Children's Law 

The Medical Health Officer reports as follows: 

With reference to City Council approval at Its meeting on December 18, 1973, 
I am now able to advise that the Department of the Provincial Secretary has 
given written agreement to cover all expenses for Mrs. Mlsh Vadasz's period 
of appointment to the Hoyal Commission on Family & Children's Law. The 
expenditures will be recovered through a quarterly billing. 

While Itca . Vadasz Is on leave of absence, we wish to appoint a Social Worker I 
at $720 - $860 for a period of up to six months. 

RECOMMENDED: 

(a) That the Department of the Provincial Secretary be billed quarterly for 
the services of Mrs. Mlsh Vadasz, seconded to Royal Comnlsslon on Family 
& Children's Law. 

(b) That approval be given to the hiring of a temporary replacement at the 
Social Worker I level for a period of up to six months. 

The Business Manager of the M.R.E.U. concurs ^^*^thls recomraendation. 

Tour Board RBCOMHENDS that the recommendation of the Medical Health Officer 
be approved. 


5 . Attendance at Roster Conference 
The Medical Health Officer reports as follows: 

The Medical Health Officer requests Leave of Absence for Mr. E.F. Rideout, 
Assistant City Analyst, for the period February 12-15, 1974 to attend the 
American Academy of Forensic Sciences Meeting In Dallas, Texas. 

Mr. A.J, Beaton will be attending the above-mentioned roster conference on 
behalf of the City of Vancouver. The City Analyst has obtained approval 
from the Attorney-General's Department for payment of expenses for Mr. 
Rideout to attend. It will be necessary to obtain Leave of Absence With Pay 
In order to allow us to take advantage of the opportunity to send two people 
to this Conference. 

This meeting Is the major one In North America and because of the multitude 
of sections In session at the same time. It Is Impossible for one person to 
cover them all. It Is desirable that two people attend. 

RECOMMENDED that Leave of Absence With Pay be granted for Mr. B.F. Rideout 
to attend the American Academy of Forensic Sciences Meeting In Dallas, Texas, 
for the period February 12-15, 1974. 

Your Board RECOMMENDS that the recommendation of the Medical Health Officer 
be approved. 
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PROPERTY MATTERS 


RECOMMENDATIONS : 


1 . Block 42 Development - Pacific Centre Limited 
The Corporation Counsel reports as follows: 


"Under the Block 42 Undersurface Lease between the City and 
Pacific Centre Limited specifically defined areas of the 
undersurface of Granville, Georgia and Howe Streets have 
been leased to Pacific Centre Limited. 


Within the leased area under Granville Street Pacific Centre 
is constructing an underground shopping mall between Block 
42 and Hudson's Bay Company. Below the mall and within 
the leased premises there is an area which Pacific Centre 
desires to use for the construction of storage space at 
the first parking level; this area measures approximately 
4,173 square feet. Pacific Centre requests permission to 
construct the storage space and to pay the City rent therefor 

Due to a change of design. Pacific Centre advises that an 
area beneath Howe Street which is part of the leased 
premises will not be utilized and Pacific Centre is pre- 
pared to return this space to the City. The area in 
question is approximately 11,000 square feet. 

The City Engineer and the Deputy Director of Planning have 
no objections to the uses to which Pacific Centre proposes 
to put the said vacant space under Granville Street. The 
City Engineer desires the return of the unoccupied portion 
of Howe Street for utility purposes. 


The Supervisor of Property and Insurance considers that 
tlie rental of the storage space under Granville Street be 
as follows :- 

(a) An annual rental of $1.00 per square foot or an 
amount equal to 25% of Pacific Centre's gross income 
from the storage space, whichever amount is the 
greater . 

(b) Payment of such rent to commence when Pacific Centre 
first collects rent from its sub-tenants. (This is 
estimated to be between 1 October, 19 7 4 and 1 January, 
1975. ) 

(c) The lease of this storage space is to be consistent 
with the Block 42 Undersurface Lease and satisfactory 
to the Corporation Counsel. 

It is RECOMMENDED that Pacific Centre Limited be (jrnnl<Ml 
a lease of the said storage space under Granville Street 
on the terms recommended by the Supervisor of Property 
and Insurance hereinbefore set forth on the condition 
that the unoccupied undersurface area of Howe Street 
leased to Pacific Centre Limited be surrendered hy it 
to the City." 

Your Board RECOMMENDS that the foregoing recommendation of 
the Corporation Counsel be approved. 
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2. Acquisition for Knight Street Widening, 25th Avenue to 33rd Avenue, 
Lot 27, Block 17, District Lots 391 & 392; 4471 Knight Street 

The ^Ttervi snr of Property & InfmrancP reT>ortg as follows :- 

"The widening and improvement of Knigjit between ?^th and 3^rd Avenues 
is to pro need tinder the 197li Paving Progranune. In order to completp thp 
requirpd 8n-foot road allowancp, it is necessary to acquirp a 7-foot 
widpniniSC strip from the remaining -nrivately-owned propprties in the section 
bptwpen ?'^th and ^^rd Avenues. In this Instance, thp front of thp stnicturp 
encroaches onto the 7-foot strip, necessitating the acquisition of the 
property in whole. 

These premises comprise a one-storey and full basement frame dwelling 
with a floor area of approximately 8l5 square feet, erected in 1928 on a 
comer site, %..k* x 120', zoned R.S.-l. The dwelling contains U rooms, has 
k plumbing fixtures, a concrete foundation, a patent shingle roof, stucco 
and siding exterior, and is heated by a gas-fired hot air furnace. Condition 
of this structure is average for age suid type. 

Following negotiations, the owners have agreed to sell for the sum of 
S;l8,^^00.00 as of January 31 1 197U» with the owners retaining rent-free 
possession to February 28, 197U. This price is considered to be fair and 
equitable and representative of market values in the area. It is proposed 
to demolish this dwelling when vacant. 

RRCOMMENDFD That the Supervisor of Property and Insurance be authorized to 
acquire this property for the sum of $38,500.00 on the foregoing basis, 
chargeable to Code No. ll4,l/2806." 

Your Board 

RECOMMENDS that the foregoing Recommendation of the Supervisor of Property and 
Insurance be approved. 


3 . Police Department - Impounded Vehicle Parking liot . 


City Council on March 20, 1973, adopted a recommendation 
of the Standing Committee on Community Development that 
the property at the northwest corner of Main and Powell 
Streets presently utilized by the Police Department for 
the storage of impounded vehicles be acquired for con- 
struction of No. 8 Firehall. 

The Assistant Director, Building Construction and Main- 
tenance, has advised that construction will commence on 
the site in the near future. City Council on May 4, 1971 
approved the Fire Chief's recommendation that No. 2 Fire- 
hall (on the corner of Cordova and Gore) be abandoned. 
No decision was made on the use of No. 2 Firehall 's site 
but it was indicated that the Police Department might 
use the site for parking purposes. 

Until No. 8 Firehall construction is completed and the 
Firehall is occupied. No. 2 Firehall will remain active. 
As construction will take one year or more, it is nec- 
essary that the Police Department have an alternate 
parking lot made available to them. 

When renovated, the Old Museum Building will be used by 
Fire Wardens, Health Inspectors and Nurses. Twenty-six 


Cont'd 
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(26) parking spaces are required but only twelve (12) 
can be provider" at the Old Museum. Fourteen (14) parking 
spaces must, therefore, be provided elsewhere. 

A careful search of available property in the vicinity 
of the Public Safety Building reveals that there is no 
parking space available. The site to be used for im- 
pounded car storage must be one which is reasonably 
screened for view as many of the impounded vehicles are 
in a dilapidated condition. 

A. City Land under Georgia Viaduct 

Vacant city land beneath the new Georgia Viaduct 
between Columbia Street and Main Street can be 
converted for such parking purposes. It is recomm- 
ended that the site be made large enough to accommo- 
date 120 parking spaces of which 106 will be for 
Impounded vehicles and 14 for City vehicles. This 
site can be converted and used permanently for the 
purpose. 

The impounded car lot must be fenced and made secure 
and the area for parking City vehicles fenced off 
from the impounded car area. 

B. Security of Impounded Vehicles 

The auto service men stationed at the Police Garage 
will maintain supervision of the new impounded 
vehicle parking lot by travelling to the lot to 
admit and release vehicles. 

At present when automotive servicemen are not on 
duty {midnight-7 . 00 . a . m. daily and at weekends) 
the Police Report Centre dispatches a police con- 
stable to the parking lot to admit or release the 
vehicles. This arrangement is possible as the 
present parking lot is reasonably close to the 
Public Safety Building. This presents some diffi- 
culty at the Report Centre however, as peak activ- 
ity at the Report Centre tends to coincide with 
peak activity of seized vehicles at night and on 
weekends . 

When impounded cars are parked under the Georgia 
Viaduct it is evident that much longer periods of 
time will be taken by a police constable supply- 
ing such service, which will increase manning 
difficulties at the Report Centre. To resolve 
this problem it is recommended that the operation 
be reviewed by the Systems Analyst now dealing 
with other Police Department staffing requests 
and a recommendation be submitted at a later date. 

C . Parking Police and other Vehicles 

At the present time there is also a shortage of 
parking space for police vehicles and for private 
vehicles of off-duty police personnel appearing 
in court. No parking is allocated for use of out 


Cont'd . 
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of town police vehicles or for the RCMP who visit 
the Public Safety Building from time to time. 
This shortage is overcome by extensive "on street" 
parking which will be alleviated when the 60 park- 
ing sites at the rear of the new Provincial Courts 
Building become available on completion of con- 
struction on that site. However, there will still 
be a shortage of parking space for police purposes 
after this additional space becomes available and 
this matter should also be reviewed when No. 2 
Fireball is released by the Fire Department. 

D. Estimate of Costs 

"One Time Cost" 

Preparation of site, including 
draining and blacktopping 

6' Chain Link Fencing 

12' X 12' storage shed 

Lighting - 12 Mercury Vapour 
Units 

Contingency 


Maintenance Costs - 1974 
Lighting 

Maintenance say 


Recommendations 
Your Board recommends that: 

a. The City Land beneath the New Georgia 
Street Viaduct (between Columbia and Main Streets) 
be developed to provide approximately 106 parking 
spaces and be used permanently by the Police 
Department as an Impounded Vehicle Parking Lot. 

b. Space be allocated to park fourteen (14) 
City vehicles at the same location. 

Approval be granted for expenditure of 
funds prior to adoption of the budget of expendi- 
tures . 

Manning requirements at night and on week- 
ends for admission or release of vehicles be 
reviewed and reported on at a later date. 

4. Acquisition for West End Community Centre and Senior Citizens' 

Project E.h Lot 24, Block 57, District Lot 185; 1657 Barclay Street 

The Supervisor of Property and Insurance reports as follows :- 

"On December 21st, 1971 » City Council approved a report of the Board of 
Administration dated December l5th, 1971 » authorizing the expropriation of 
the remaining properties in Block $7, District Lot l85, for the West Fxid. 
Comm\inity Centre and Senior Citizens' Housing project, including Lot ?U E.^, 
Block 57 » District Lot l85, known as 1657 Barclay Street. 


$14,000 
5,400 
2, 500 

1,850 
2,250 
$26,000 


$ 278 
1,000 


Cont'd 
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Clause 4 cont'd 


These premises previously comprised a 2^-storey frame dwelling with a main 
floor area of 1,075 square feet, erected in 1903 on a site 33' x 131', 
zoned R.M.-U. This dwelling was demolished in November, 1972, with the 
consent of the owner, to facilitate site clearance and project development. 

Negotiations for the acquisition of this property have continued through the 
owner's Solicitor and the City Solicitor who now advises that a final offer 
in writing, dated January lU, 197k* has been received in the amount of 
$7U»000.00 inclusive of all considerations. The City Solicitor recommends 
acceptance of this offer. This transaction has been reviewed by Central 
Mortgage and Housing Corporation and the details thereof entered in their 
recoils. 

RECOMMEaiDED: That the Supervisor of Property and Insurance be authorized 
to acquire the above property for the sum of |7U,000.00 on the foregoing 
basis chargeable to Code No. 6U9/1102." 

Your Board 

RECOMMENDS the foregoing Recommendation of the City Solicitor and the Supervisor 
of Property and Insurance be approved. 


5. Expropriation for Knight Street Widening 
4267 and 4270 Knight Street 

The Supervisor of Property and Insurance reports as follows :- 


"The widening and improvement of Khigjit Street, including the installation 
of permanent paving between King Edward Avenue and 33rd Avenue, is to 
proceed Tinder the 1971+ Paving Programme, In order to complete the required 
80-foot road allowance, negotiations were entered into in September of last 
year to acquire 35 seven-foot widening strips in this section, including 
the outright acquisition of two flanking properties. 

To date, we have negotiated final settlements with 28 owners and have 
tentative agreements for the remainder with two exceptions. In both cases 
the respective owners of the following properties have refused to accept 
offers as indicated: - 

I. Lot 26, Sub. 2, Block 18, District Lots 391 & 392, 
Known as U267 Khif^t Street. 


II. Lot 1, Block 1 of the South part. Blocks 1 & 3, 
District Lot 352, 
Known as U270 KnifO^t Street. 

i. Lose of Land (W. 7 ft. — 212.1 sq. ft. $i|2U.20 

ii. City Engineer to repair and make good any 
lawn damage at no cost to owner. 

The above offers are based on our established rate of $2.00 per sq\iare foot 
being the basis of settlement with other owners in this section. 

Development work on the street is scheduled to commence in the Spring of 
this year. Following consultation with the City Solicitor, it Is proposed 
to proceed with expropriation of the aforesaid widening strips to enable 
development work to proceed on schedule. 

RECOMMENDED: 


ii. 


1 . 


Loss of Land (E. 7 ft. — 215.6 sq. ft. 

City Engineer to repair and make good any 
lawn damage at no cost to owner. 


$U31.20 


(a) That the offers of $U31.20 and $U2U.20 for the East 7 feet and West 7 feet 

Cont'd . . . 
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Clause 5 cont'd 


respectively of the aforesaid properties, subject to repair of lawn damage, 
made to the owners throu^ the Office of the Supervisor of Property and 
Insurance on behalf of the City, be confirmed as representing due compensation 
for the property to be acquired. 

(b) That since the City has failed to come to an agreement with the owners 
to acquire the said property for the sums offered, the said property be 
expropriated and that the resolution for that purpose submitted under 
•motions' be passed. 

(c) That Mr. E. C. E. Todd be appointed as the City's nominee to the Board of 
Arbitration to be constituted to determine the amount payable to the owners 

be reason of said expropriation." 

Your Board 

RECOMMEirDS that the foregoing Recommendation of the Supervisor of Property and 
Insurance be approved. 


6. Acquisition for Britannia Community Services Centre Site 
930 McLean Drive, Pel. 'D' of Lots 10 to 12, Block 25, 
District Lot 264A 


The Supervisor of Property and Insurance reports as follows 

"The above property, legally described as Pel. 'D' of Lots 10 to 12, 
Block 25, District Lot 26J[4A, known as 930 McLean Drive, is required for 
the Britannia Community Services Centre. This project is to be developed 
as an Urban Renewal Scheme under Section 2h of the National Housing Act. 

The dwelling was occupied by tenants who vacated the property in A\igust, 
1973. The dwelling was vandalized — all the windows broken and the 
interior left in very bad condition. 

Negotiations had been carried out with the Solicitor of the registered 
owner since February, 1973* and after the dwelling was vandalized they 
agreed to allow the City to demolish the dwelling subject to negotiations 
being carried on the same basis as before. 

The premises comprised a two & one-third storey frame dwelling with a 
main floor area of 1,018 square feet, erected in 19II on a site 20^* x 93' » 
zoned R.M.-3. The dwelling contains 7 rooms, 5 plumbing fixtures, patent 
shingle roof, asbestos shake exterior, full concrete basement, and was heated 
by a gas fired hot air furnace. The dwelling was in poor condition for age 
and type. 

Following further negotiations, the owner has agreed to sell for the sum of 
$26,500.00 as of September 30th, 1973. This price represents a fair and 
reasonable value for the property and has been approved by Central Mortgage 
and Housing Coxporation. 

The Britaimia Community Services Centre involves 77 properties. 930 McLean 
Drive represents the 76th negotiated settlement. 

RECOMMENDED: That the Supervisor of Property and Insurance be authorized 
to acquire this property for the sum of $26,500.00 chargeable to 
Code No. 5830A27." 

Your Board 

RECOMMEINDS that the foregoing Recommendation of the Supervisor of Property 
and Insurance be approved. 
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7. Possible Exchange of Privately-owned Lots 9 & 10, Block 360A, 
D.L. 526 405 & 415 West 10th Avenue for City-ovmed Site in 
Champlain Heights 

The Supervisor of Property and Insurance reports as follows 

"On February 13th, 1973, City Council authorized the Board of 
Administration to negotiate the acquisition of Lots 9 & 10, 
Block 360A, District Lot 526, for future civic purposes. 

The subject prop>erties, legally described as Lots 9 & lO, 
Block 360A, D.L. 526 and known as 405 & 415 West 10th 
Avenue are required in this regard. 

Lot 9 is owned by The Open Bible Chapel Society and is 
improved with a two storey church. Lot 10 is registered in 
the name of William Banning ajid is improved with a 2 storey 
frame dwelling that is used to house the students from the 
Bible School, (actually both properties are under the control 
of the Church ) . 

The Open Bible Chapel Society had plans to assemble Lots 9 to 
15 and then apply for a development permit to construct a 
Senior Citizens ' High Rise apartment aoid possibly a new 
Church Hall and Bible School. 

After the Bible Society was advised that City Council had 
authorized the acquisition of this property for future civic 
use, they endeavoured to find an alternate site to meet their 
requirements. They have not been successful in finding a site. 

The Bible Society engaged aoi architect who has planned a two 
tower scheme that would be a combination of High Rise Senior 
Citizen and commercial apartments, plus a Church and Bible 
School with student accommodations. This would be meinaged by 
a non-profit society and fin2Lnced through government assistance. 
The project would take up to two years to complete. 

This proposal would require approximately S^g acres and the only 
City-owned lands available at this time are Sites 4, 5 & 6 in 
Champlain Heights. These sites were advertised for saJ-e in 
April, 1971, for development under Strata Title, but no satis- 
factory bids were received. These sites were never readvertised. 

The members of the Society aind their architect have asked if 
City Council would give consideration to this type of develop- 
ment on these sites. The Planning Department feel that such a 
proposal may have merit but would require an amendment to the 
CD-I By-Law to permit a church and school. They feel, however, 
that the form of development should be discussed with the 
Champlain Heights Planning Advisory Committee presently being 
formulated. 

RECOMMENDED that:- 

a. The proposal and form of development be discussed with 
the Champlain Heights Planning Advisory Committee; 

b. The Supervisor of Property & Insurance be given authority 
to negotiate with the Society on a lamd exchange, plus a 
cash payment to the City, for any difference in market 
value ; 

c. City officials report further on this matter. 
Your Board, 

RECOMMENDS that the foregoing recommendation of the Supervisor of 
Property and Insurance be approved. 
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I 

8. Britannia Community Services Centre - 936 McLean Drive 
Expropriation, Vesting Order, and Order for Possession 


The Supervisor of Property and Insurance reports as follows :- 

"On March 6th, 1973 i City Council, approved acquisition of the South half 
of the North half of Lots 10, 11, and 12, Block 25, District Lot 26UA, 
for the stun of $20,500.00. This acquisition was reported to Council 
following receipt by the Supervisor of Property and Insurance, on February 11+ , 
1973» of a letter from the beneficial owner of the property indicating that he 
would not dispute the offer of said stun for his property. The acceptance of 
the City's offer was later confirmed by the owner's wife on February 19, 1973, 
at which time the conditions of sale were also agreed upon, i.e., an advance 
payment of $1,500.00 upon delivery of a registrable Deed in favour of the 
City of Vancouver, and the date of sale to be on or before June 30, 1973, at 
the discretion of the owner. 

The subject property at that time was xmder Probate axid the Sale doctiments 
were delivered to the owner's Solicitor pending conclusion of the Probate. 
The Solicitor later advised that Transmittal had been completed and that the 
Conveyance to the City had also been executed by the owner, subject to 
conditions that the owner would have the right to retain possession of the 
property until the adjoining property to the South was vacated by its owner 
and that when the City was given possession of the subject property it would 
be immediately demolished. 

The Supervisor of Property and Insui'ance gave written agreement to these 
conditions by letter to the Solicitor dated September 18, 1973. 

Subsequently, the owner appointed another Solicitor who has advised that his 
client denies having agreed to any price with the City. He has also declined 
to advise of the nature or amount of his claim for compensation against the 
City. 

This property is the only property in the Britannia Community Services Centre 
Site not under the City's ownership and, as negotiations now appear to be 
stalemated and as the City requires possession of the property by March 1st 
of this year, the City Solicitor is of the opinion that the property should be 
expropriated immediately and a Vesting Order applied for. 

It is therefore, 

RECOMMENDED That:- 

The Corporation Counsel be authorized to expropriate the South half 
of the North half of Lots 10, 11, and 12, Block 25, District Lot 
26UA, in accordance with the Resolution for that purposes submitted 
under 'Motions', and that Professor E.C.E. Todd be appointed as the 
City's nominee to the Board of Arbitration to be constituted to 
determine the compensation payable to the owner; 

j-,^ The Corporation Cotinsel be authorized to apply to the Court for a 
Vesting Order with respect to thip property; 


In the evont no settlement i n raf>ched by February 28, 197i( , 
the Corporation Counsel b<« nrrihor authorized to apply to the 
Court for an Order for I'orts'^-aH.ion and when f^ranted, to takf- 
immediate action to obtain vonnf.nffion." 


Your Board 


IIFXIOMMKNDS that the forego inf? llocofiimendatione of the Supervisor of P: 
Insuj-ance approved. 
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INFORIIATION : 


9. Demolitions 


The Supervisor of Property & Insurance reports as follows :- 

"I have received and opened quotations from various contractors 
for demolition of the structures listed below and have awarded 
the contract to the low bidders as noted :- 


• Property 

1529 Parker Street, 
Lot 20, Blk. 2U, D.L. 
26i^A. 


Project 

Briteumia 
Community 
Services Centre 


Successful 
Bidder 

John Bulych 


City to 
Pay 

$1,375.00 


Code No, 

5830A28 


358 E. Cordova St. , 
Lot 10, Blk. 56, 
D. L. 196. 


Public Housing 
For Single 
People 


Paul Bulych 


$ 625.00 565/1201 


60'' E. 5th Avenue, 
Lots 1 & 2, Blk. 93. 
District Lot 26UA 


Re-Plotting; Litchfield 

{V/Vl of Nov. 16, Bulldozing 

1973) & Demolition 

(r/C of Nov. 20, Ltd. 

1973) 


$ 970.00 U95U/825 


112U-1128 McLean Dr. , 
Lot 11, Blk. UO, 
District Lot 26kA 


Britannia Bob's Power 

Community Demolition 
Services Centre Ltd. 


$1,175.00 sswu^s 


2332 Prince Edward St., Park Site 
Lot D, Blk. lOU, W.i, No. 10 

District Lot 26UA 


George Muys 


$ 695.00 U189 


The above contracts have been confirmed by the Board of Administration 
and are reported to Council for INFORMATION." 

Your Board submits the foregoing report of the Supervisor of Property & 
Insurance to Council for INFORMATION. 


FOR COUNCIL ACTION SEE PAGE(S),.X2i. 
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WORKS & UTILITY MATTERS 


RECOMMENDATION ; 

1. Walkways - Area "A" Champlain Heights 

The Director of Planning and the City Engineer report as follows: 

"In May, 1972, Council was advised of a Hudson's Bay Company proposal to 
amend Area A, Champlain Heights by purchasing two housing sites (located 
between the original 12.5 acre shopping centre site and Captain Cook School) 
from Dawson Developments Limited, and by obtaining the west half of Doman 
Street from the City. 

Council held a special meeting to discuss the above proposal. At that 

meeting a proposal was made to provide Interconnecting walkways between the 

garden shop at the southeast corner of the enlarged shopping centre site. 
Captain Cook School, and 54th Avenue. 

Engineering and Planning staff met with C.M.H.C. officials, the architects 
for the public housing site (Downs/Archambault) , and the architect for the 
Hudson's Bay Company (F. Donaldson). The routing of these walkways was agreed 
upon and Is shown on Appendix A. 

, Walkway 'A' Is a north/south public walkway extending from 58th Avenue 
flanking the public housing site to the east and terminating at the shopping 
centre boundary. 

Walkway 'B' Is an east/west walkway to be developed by the Hudson's Bay 
Company as part of Its total development. It connects walkways 'A' and 'C'. 

Walkway 'C' Is a north/south connection linking walkway 'B' with the 
existing sidewalk on the east side of the former Doman Street. This walkway 
(which Is located between the new west property line of the Captain Cook School 
and a chain link fence 11' east of such property, line) would complete a 
desirable pedestrian linkage from 54th Avenue and 58th Avenue In addition to 
serving school children. 

A further meeting was held on March 1, 1973 to discuss outstanding Items 
Involved In the proposed walkway system. In attendance at that meeting were 
the architects for the Hudson's Bay Company and the Public Housing Project, 
and representatives of C.M.H.C, School Board, Engineering and Planning 
Departments. 

The meeting agreed on the following: 

s« The surface treatment for the public walkway 'A' and the Hudson's Bay 
Company walkway 'B' should be exposed aggregate concrete. (The Hudson's 
Bay Company has provided walkway 'B' In Its development). 

b. That walkway 'C' on school property should be of standard concrete - 
an extension of the existing sidewalk treatment on the east side of the 
former Doman Street. 

C. The Hudson's Bay Company would expand the use of exposed aggregate 

material to Include the crossing that links the sidewalk system of the 
shopping centre with walkway 'B'. (The Hudson's Bay Company has provided 
this In Its development) . 

d. The wooden fence constructed along the south property line of the Hudson' h 
Bay Company would be extended 11' to the School Board chain link fence. In 
order to channel pedestrian flow through and prevent access to the public 
housing site at this location. 

e. Walkway 'A' on City property would be constructed at City cost and main- 
tained by the City. (The cost of developing such minor walkways was 
considered to be a direct charge against land sales revenues for the area 
when the original design concept for Champlain Heights was approved) . 


B-1 
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Clause 1 Cont'd 

f • Lighting on walkway 'A' and 'B' to be the same type. 

g. That because it serves two functions (school and public), the extension 
of sidewalk 'C" should be constructed by the City but maintained by the 
School Board. 

The above proposals were endorsed by C.M.H.C. officials and its 
architects, the Hudson's Bay Company, and the School Board officials. 

COSTS 


Walkway 'A' 

Walkway 'B' 
Walkway 'C' 


City Cost 

Sidewalk and Landscaping 
Lighting 

Hudson's Bay Cost 

City cost 

Sidewalk 

Fence 

Total City Cost 


$3,900 
$3,000 


$1,900 
$ IQO 
$8,900 


RECOMMENDATIONS 


The shopping centre site and the public housing project are now developed 
and completion of the walkways described in this report is desirable. It is 
accordingly RECOMMENDED that: 


I. The construction of public walkway 'A' be undertaken at City expense 
at an approximate cost of $6,900 chargeable to land sales revenue. 

II. The construction of walkway 'C' including an 11' fence extension 
be undertaken at City expense at an approximate cost of $2,000 
chargeable to construction of sidewalks abutting school and parks 
and subsequently be maintained by the School Board. 

III. The above report be submitted to the Vancouver School Board for its 
endorsation. " 


CONSIDERATION ; 

2 . Requested Closure of 2 3rd Avenue West of Arbutus Street 
The City Engineer reports as follows: 

"In December, 1973 City Council considered a report from the City Engineer 
about a request from Mr. W.J. Sim of 2375 West 23rd Avenue that 23rd Avenue be 
closed to traffic west of Arbutus Street because of the volume of through traffic 
short-cutting through the residential area on 23rd Avenue. The report stated that 
the most logical location for a barrier to discourage throiigh traffic on 23rd 
AvBnue was in the short one-way section between King Edward and Yew Street. A 
delegaticm representing the five residents on the street section between King 
Edward and Yew Street opposed the closiare and presented an alternative scheme. 

Council, in dealing with this matter, adopted the following resolution: 

'That this matter be referred to the City Engineer for 
report back to Council on the practicality of the 
alternate scheme as proposed by Mr. MacKenzie'. 

The attached sketch (Appendix l) shows two methods of achieving the scheme 
put forward by Mr. MacKenzie as an alternative to the cul-de-sac treatment (App. 2) 
recommended in the previous report to Council. 

This sketch was circulated to the five residents east of Yew Street and to 
the residents on 23rd Avenue west of Yew Street. All the responses (2^.) from the 
residents west of Yew Street favour Alternative 2 over Alternative 1. The five 
residents east of Yew Street favour Alternative 1 but some have stated that 
Alternative 2 would be acceptable. 

Cont'd . . . 
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The estimated cost of changes to effect a closure are: 


(a) cul-de-sac as per the previous report - $3,200. 


(b) Alternative 1 or 2 shovm on Appendix 1 - $8,000. 

It is the Engineering Department's technical assessment that the effectiveness 
of the solutions to the problem raised by the people wanting 23rd Avenue closed can 
be rated as follows (most effective listed first): cul-de-sac. Alternative 2, 
Alternative 1. 

Accordingly, the following options are submitted to Council for 


Funds are to be provided from Accoiint #l/;8/79l6 - Miscellaneous Projects 
Unallocated. " 


:ONSIDERATION: 


A. 


Approve installation of a permanent cul-de-sac on 23rd Avenue 
west of Arbutus Street ( approixlmately opposite lots 18 and 19) 
at a cost of $3,200. 


or B. 


Approve reconstruction of the street as per Alternative 2 of 
Appendix 1 at a cost of $8,000. 


FOR COUNCIL ACTION SEE PAGE(S) ....i£Z-^ '^S 
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BUILDING AND PLANNING MATTERS 


CONSIDERATION 


1. Regulations re Master Plumbers 

The City Building Inspector reports as follows: 

The Mechanical Contractors Association of B.C., representing 
the majority of plumbing contractors and the United Association of 
Journeymen and Apprentices of the Plumbing and Pipe- fitting Industry 
have written to the City urging that regulations with respect to Master 
Plumbers be carried over into the new Plumbing By-law. They refer to 
the B.C. Plumbing Code issued by the Province of B.C. and their expectation 
that Vancouver will adopt the B.C. Code. The Code does not include reg- 
ulations with respect to Master Plumbers and this is the point which con- 
cerns the two organizations. 

The B.C. Department of Labor issues "Tradesmen's Qualification 
Certificates" to appropriate applicants. The two organizations believe that 
journeymen with such certificates are not qualified to supervise pliambing 
installations, particiolarly the larger, more complex ones. They do not 
believe that the Master Plumber reqiiirement will necessarily increase the 
cost of a job and they believe the requirement is in the interest of the 
health and safety of the public. They emphasize that a Master Pliamber's 
certificate can be revoked for reasonable cause, whereas such action can- 
not be taken against the holder of a Tradesmen's Qualification Certificate. 
Copies of their letters are attached as Appendix I. 

The Plumbing Inspection Supervisor and the City Building Inspector 
are preparing a submission to Council on the adoption of the B.C. Pliambing 
Code and the matter of regulations with respect to Master Plimbers is one 
of the questions being considered. Copies of the present regulations are 
attached as Appendix II. 

Points favoring the retention of the regulations are: 

Qiiality of material and work on jobs tends to be good. 

The Master Plumbers Examining Board has the power to cancel 
or revoke a certificate if the holder is found to be incompetent 
or fraudulent. This provides some protection to the consviraer 
and the power has been used on several occasions. 

Points not favoring the regulations are: 

Vancouver will be the only municipality having such 
reg^^lations. 

Other trades such as electrical and building do not have 
similar regulations. 

I do not have a recommendation to make one way or the other. 
It is true that the work of the Plvmibing Branch is made easier by such 
regulation because some incompetent persons are unable to get plumbing 
permits because they are not Master Plumbers. This, however, is not a 
valid reason for retention. There are no technical reasons favoring 
retention or exclusion of the regulations. 

The requests of the Mechanical Contractors Association of B.C. 
and the Plumber's Union that the regulations with respect to Master 
Plimibers be carried over into the new Plumbing By-law, are therefore 
placed before Council for CONSIDERATION. 


(a) 
(b) 

(a) 
(b) 


conl, ' (1 . . . . 
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BUILDING AND PLANNING MATTERS 

2. Ming's Restaurant. 141-147 East Pender Street 
The City Building Inspector reports as follows: 

I have received an application from Mr. K.S. Lira of "Design Art", 
Interior Designers, to license the restatirant facilities in the above- 
mentioned building, including the use of the top floor as a cabaret. A 
development permit was issued to cover the alterations on Avigust 2nd last 
year, subject to a license being granted by the Liquor Control Board. A 
minor amendment to this development permit has just been requested to cover 
slight changes to the interior layout. 

The existing three storey building is non-conforming under the 
Vancouver Building By-law No. 4702 in that the floor and roof construction 
is of heavy timber instead of non-combustible material as now reqiiired. 
The exterior masonry walls conform to present standards with respect to 
fire resistance. 

The proposed work is estimated to cost about $200,000 but the 
assessed value of the building is only $64,000. Under Section 1.4.9 of 
the Building By-law the Building Inspector may permit alterations to a 
non-conforming building provided the cost does not exceed the assessed 
value. The By-law does provide, however, for Council to approve alter- 
ations and repairs in excess of this value if considered desirable. 

In this case, since the biiilding could have been of combustible 
construction had it been one storey less in height and since the interior 
work will include the installation of a sprinkler system, I would not be 
opposed to the renovations as now proposed, subject to the development 
permit being validated by the Director of Planning. 

The foregoing is submitted for the CONSIDF.RATION of 

Council . 


See circulated letter dated January 29, 1974 from Lester 
Gellen and Associates which relates to the above clause. 


LOR COUNCIL ACTION SEE PAGE($) Z£i /.^ 
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LICENSES & CLAIMS MATTERS 


CONSIDERATION : 


1. Re Street Vending 


The Corporation Counsel reports as follows: 


The question of the selling of goods on City streets has 
come up from time to time for consideration by staff and, 
as well, has been given close attention by the Granville 
Mall Committee. The purpose of this report is to review 
existing controls on this activity and propose a more 
satisfactory method of permitting it to be done within 
the public interest. 

The matter of street selling is now covered under Section 
66 of the Street and Traffic By-law. This prohibits the 
use of the streets for the purpose unless the individual 
is licensed under the provisions of the License By-law. 
That By-law also deals with the licensing of mobile retail 
dealers and pedlars and lays down regulations governing 
the conditions . 

This "mixture" of these two By-laws to achieve one end 
result - i.e. suitable control for the use of the streets 
for selling - is cumbersome and is also too limiting. The 
proprietory right to control the streets should not, in 
my view, be mixed with the licensing function. I would 
suggest that street vending should be controlled by the 
City in its capacity as the owner of the street system 
and that we should employ section 319(c) of the Charter 
empowering us to regulate "the sale, or the offering or 
exposing for sale, of any merchandise or thing upon a 
street. " 

We should deal with an applicant as if he were a tenant 
seeking a lease from the landlord and make our first 
decision in that capacity as to whether or not we will 
give him street space, and the conditions under which 
we will let him use it. The Charter allows all this to 
be done by by-law, and I would suggest that a special 
by-law be drawn to be known as the "Street Vending By-law". 

Having taken this step, I would suggest establishing a 
permit system under section 161A of the Charter with a 
fee structured in such a way as to be equivalent to a 
license fee. The permit system also carries with it the 
power of revocation. If this is accepted, then I would 
further suggest that street vending as such be removed 
from the License By-law. The License By-law really con- 
templates control over established business premises over 
which the City has no real proprietary control. It does 
not seem appropriate for vending in the public streets. 

For Council's further consideration I am attaching a 
draft by-law. 


FOR COUKGL ACTIO-'-! SZF PAG"'!": llA. 
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PERSONNEL MATTERS 


RE COMMENDAT I ON 

1. Sun Life Assurance Company of Canada Group 
Life Coverage Policy No. 8645-G & GD 

The Corporation Counsel reports as follows :- 


"The name of the Municipal and Regional Employees ' 
Union has been changed to Vancouver Municipal and 
Regional Employees' Union effective March 28, 1973. 
Accordingly, it is necessary to amend the above- 
mentioned policy to reflect this change. Amendment 
No. 13 to the Sun Life Assurance Company of Canada 
Group Life Coverage Policy No. 8645-G & GD has been 
submitted to the City by the insurers to effect 
this change in name. 

The amendment being in order, it is RECOMMENDED that 
the same be executed by the Mayor and the City Clerk 
and the seal of the City affixed thereto." 


FOR COUNCIL ACTION SEE PAGE(S) 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 

January 17, 1974 


A meeting of the Standing Committee of Council on Finance 
and Administration was held in the No.l Committee Room, third 
floor, City Hall on Thursday, January 17, 1974 at 11:00 a.m. 


PRESENT: Aldermen Bowers (Chairman) 

Harcourt 
Volrich 
Linnell 

ALSO Chief Konig, Fire Department 

PRESENT: D. Danbert, Pre-fire Planner 

Mr. J. E. Tunning, Deputy Fire Chief 
Commissioner W. A. Di^Moulin, Park Board 
Superintendent S. Lefeaux, Park Board 


CLERK ; 


M. Sharkey 


The order of agenda was changed to accommodate the represen- 
tatives of the Fire Department and Park Board. 

RECOMMENDATION 

1. Fire Protection in the Harbour 

At a previous meeting this Committee resolved to invite the 
Fire Chief, Port Manager, and the representatives of the 
National Harbours Board to attend to discuss "Fire Protection 
in the Harbour". 

Two years ago the recommendations of two committees (one 
appointed and a technical sub-committee) on whether fire 
protection on the waterfront was more effective from the 
Icind or water, ascertained that fire fighting from the 
water was more efficient due to the increased flow per 
minute available (20,000 gallon per minute). At that 
time no clear definition of responsibility was made. Last 
year the fire boat had responded to fires in bulk loaders 
from spontaneous combustion, gas spills, and grain elevator 
fires. These fires were located in all areas of the 
Waterfront and in some cases the City of Vancouver Fire 
Boat was the only fire department to respond. In the 
recent barge fire, the Fire Department were not sure if it 
was within their area of responsibility. The Fire Department 
responds to approximately 50 fires per year on the Waterfront 
whether they are on land or water. 

The perimeters for areas of responsibility of the Vancouver 
Fire Department in the harbour have never been clearly 
defined. Some time ago Mr. W. Rafey of the National Harbours 
Board had stated that a fire on a ship is the captain's 
responsibility. 

Although Vancouver is one of the largest harbours in North 
America and contributes to the economy of all municipalities, 
Vancouver City is considered to be major source of fire 
protection in the harbour. No neighbouring municipalities 
contribute to the fire boat cost. 
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Clause No.l continued 

The question of improving land access to the harbour, equipping 

the larger tugs with extra piomps and equipment, and the difficulties 

of waterfront access from the water and the land were discussed. 

Other larger ports having fire boat protection are San Francisco (1), 

Oakland (l), Seattle (2), Portland (l) , Tacoma (l) . The port 

of Montreal is considered to be a seasonal port and does not have a 

fire boat but has fireproof ed facilities. 

It was felt by the Committee that the City should not be responsible 
for the burden of full financing for the fire boat when it is used 
extensively by other bordering area municipalities. Most of the 
property along the waterfront used as port facilities is controlled 
by the National Harbours Board it was felt that the National Harbours 
Board should bear the cost of the fire boat rather than receiving the 
services provided by paying a grant in lieu of taxes on buildings 
on the land side but not on the piers. 

Any fires originating in the harbour area automatically fall under 
the management of the Harbour Master. The cost of control for each 
fire occurring in the harbour area is approximately $10,000. 

A charge for cost sharing for the fire boat for harbour protection for 
the district of Vancouver, has been worked out on an assessment basis: 
North Vancouver 25^ of the cost. District of North Vancouver 40^, 
Vancouver City 35^. 

The City of Burnaby has no water fire fighting services available and 
with the large refineries at loco, this is thought to be a serious 
problem. 

Slides were shown of the recent oil barge fire in Burrard Inlet showing 
the methods used by the fire boat and tugs for control of the fire. 

After further discussion the Committee 

RECOMMENDS 

THAT the National Harbours Board be requested to assume full 
responsibility for fire protection in the harbour, for ships 
and waterfront property within its jurisdiction in the Vancouver 
Harbour, and discussions be arranged by the Mayor with the 
National Harbours Board, and that neighbouring municipalities 
bordering on the harbour be requested to support the City of 
Vancouver in this position. 

FURTHER THAT the Mayor take the question of fire protection in 
the harbour to the appropriate officials in Ottawa. 

2. (a) Kates, Peat, Marwick: Suggested Additional Management 
Consulting Services -- Park Board 

The letter and supporting material which had previously 
been considered by Council at the meeting of December iS, 
1973, was referred to the Standing Committee of Finance 
and Administration and was considered by the Committee. 

The representatives of the Park Board reminded Committee 
that this report had been discussed at great length with 
the Park Board and the City Council. 


cont'd . . . . 
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Clause No. 2 (a) continued 

A letter from Kates, Peat, Marwick and Co. dated November l6, 1973, 
suggesting the following additional management consulting services 
was discussed: 

Project Managetient c£ 

Recareaticxi Study $ 14,500 

Responsibility Matrix 9,500 

Standards of Perforrrance.. . 3,000 
1975 Biidget Preparation,... 22,000 
Accounting Systeniis 16,500 

$ 65,500 


Responsibility Matrix 

Kates, Peat, Marwick and Co., Consultants had proposed that to 
develop a responsibility matrix they would: 

interview all elected Board members. City 
Council members and selected employees of 
the Park Board and City Administration 

- research and interview other related bodies 
to determine their current and perceived 
roles and responsibilities 

- develop a draft responsibility matrix which 
reflects Park Board thinking and objectives 
identifying jiny apparent inconsistencies 
and conflicts 

- discuss and review the matrix with the Park 
Board and other affected bodies and initiate 
action required to obtain agreement 

finalize and document responsibility matrix. 

The Park Board and the Committee agreed that the proposal to 
interview individuals and organizations was commendable but 
that it should be greatly broadened to include other groups and 
organizations such as Social Planning, School Boards etc., who would 
have responsibilities in this area. 

Standards of Performance 

To assist in the development and documentation of 
standards of performance for the Superintendent and his 
immediate subordinates through a series of three-way meet- 
ings. During these meetings, agreement would be reached 
on areas on which performance should be measured and the 
criteria on which performance should be assessed will be 
identified. We will also conduct management seminars to 
orient staff to a standards of performance approach and to 
assist them in introducing the system throughout the organi- 
zation. 

It was the consensus of the members present that the implementation 
of this section of the report could greatly increase the capabilities 
and management in the whole Park Board function but that it should be 
delayed until staff had been hired so that they would be able to 
provide input and participate in the whole program. 


cent ' d 
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Clause No. 2 (a) continued 

The Director of Finance felt if this "Standards of Performance" was 
implemented it would greatly increase the capabilities of manage- 
ment in the total function. He also stated that if agreed to by 
Committee it should not be patterned after the Edmonton system 
but should be a system particular to the City of Vancouver. 

The Park Board representatives informed the Committee that if 
the Council agrees in principle to these sums requested it does not 
mean that they would start on the program immediately but that the 
newly employed Director of Finance would need time to become 
familiar with the programs and functions of the Board. 

It was felt that the four items of Responsibility Matrix, 
Standards of Performance, 1975 Budget Preparation, Accounting 
Systems, were basically inter-related and would ultimately 
lead to a recreation study. 

Recreation Needs Study 

Provide overall project management for the conduct of a 
comprehensive study of the role of the Park Board in the 
field of recreation. This is a major study which should 
be conducted by the Director of Recreation and his sub- 
ordinates, supplemented by additional staff as required. 
We would assist in determining the most appropriate methods 
and approach to be employed by the study group and in moni- 
toring and co-ordinating the overall management of the pro- 
ject. Since the study will involve a number of public, 
private and volunteer organizations and an extensive inter- 
view and market research program, we feel that overall 
project: management by an outside party would be both appro- 
priate and invaluable and would assist in ensuring that the 
study is completed in time for the preparation of the 1975 

budget. This detailed study would ensure that all recrea- 
tion programs developed for the 1975 budget are soundly 
based on an agreed role for the Park Board in the overall 
recreation areas in the City. 

Discussion followed on vrfiether recreation programs should come 
under the jurisdiction and implementation of the Park Board or 
Social Planning. It was suggested that Social Planning was more 
orientated to solving "people" problems rather than the total 
field of recreation needs. The Committee suggests that K.P.M. 
have discussions with the newly appointed Finance Director in 
ord§r^ to impleiaeat .studies. -and that it could possibly be a joint 
study on recreation between the Social Planning and Park Board. 

1Q75 Budget Preparation 

Under budget preparation the consultants agreed that they would 
participate in the development of the 1975 budget by: 

- conducting orientation seminars for all 
personnel involved 

- assisting operating management in the 
identification of programs 

- assisting the Board and the staff in the 
development of overall and program objec- 
tives and criteria 

- monitoring the analysis and costing of 
budget programs and the compilation, 
presentation and approval of the budget 


- defining ^nd establishing the required 
on-going reporting systems. 


cont'd 
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Clause No. 2 (a) continued 
Accounting Systems 

K.P.M. 's proposal was that they'''^ould assist Park Board staff in: 

- determining City administration account- 
ing requirements 

- defining accounting and management infor- 
mation systems which will satisfy program 
budgeting and management reporting require- 
ments 

- developing a program for the design and 
implementation of a system which will satis- 
fy the above requirements 

- implementing a manual system and identifying 
those areas where computerization would be 
appropriate. 

The Committee agreed that the 1975 budget preparation and accounting 
systems should be discussed between Park Board members, newly 
appointed staff, and Kates, Peat, Marwick Consultants. After 
further discussion it was 

RECOMMENDED 

THAT the sum of $65,500 be placed in the 1974 Park 
Board budget, the Board of Administration and Director 
of Finance report back to this Committee on the method 
of implementing these studies for Consulting Services 
with the Park Board. 


2. (b) West End Community Services Centre 

The Committee considered a letter from the Board of 
Parks and Public Recreation (attached) in regard to 
a proposed interim operating budget for 1974 for the 
West End Community Services Centre. This project is 
almost identical to that of Britannia Community 
Services Centre and the management of the West End 
Centre will be similar to that of Britannia. It was 
their suggestion that the position of administrator 
for both centres be advertized simultaneously at the 
same pay grade in order to implement filling these 
positions. 

After further discussion the Committee 
RECOMMENDS 

THAT the interim operating budget for 1974 from 
March 1st to December 31st for the West End Community 
Services Centre, submitted by the Board of Parks 
and Public Recreation, be approved, details to be 
reviewed and pay grades to be in accord with those 
stipulated for the administrator for the Britannia 
Centre. 

FURTHER THAT the budget be more fully reviewed by 
the Director of Finance. 


cont ' d . . . 
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3. 1976 - 19B0 Five Year Plan Publicity 

In its report to Council on November 3, 1973, this Committee 
recommended that "Council will also invite suggestions for 
required capital expenditures from civic organizations, 
(such as political parties, unions, area councils, C.C.C.D. 
Board of Trade, etc.) with the same deadline." 

The Director of Finance submitted a report on the 1976 - 19SO 
Five Year Plan - Publicity, to the Coinmittee for their 
consideration on his suggestions as to steps to be taken 
for the involvement of the public in the capital plan. 

After further discussion the Committee 

RECOMMENDS 

THAT the Council approved the recommendations of the 

Director of Finance that $5,000 be appropriated in advance 

of the 1974 revenue budget for expenditures required to 

receive the widest possible input from the public and to promote 

publicity: in the development of the 1976 - 19SO Five Year 

Capital Plan. 

FURTHER THAT the letter proposed by the Director of Finance 
to be forwarded to community groups and citizenis of Vancouver 
be accepted and that the list of persons to whom it will 
be circulated be reviewed by members of Council to make 
additions or deletions. 


4. Next Meeting 

After discussion the Committee 
RESOLVED 

THAT future meetings of the Standing Committee of Council 
on Finance and Administration will be held at 1:30 p.m. 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY DEVELOPMENT 


JANUARY 17, 19 74 


A meeting of the Standing Committee of Council on 
Community Development was held on Thursday, January 17, 1974 
in No. 1 Committee Room, 3rd floor. City Hall at 3:30 p.m. 

PRESENT: Alderman Volrich (Chaijrman) 

Aldermen Rankin, Marzari, Harcourt 


COMMITTEE 

CLERK: J. McDonald 


The Minutes of the meetings of the Standing Committee of 
Council on Community Development held on December 6 and December 
13, 1973 were adopted. 


I^COMMENDATIONS : 


1. Strathcona Sites C & D 

Your Committee had before it a report from the Director of 

Planning dated January 11, 1974 which outlined the development 

for Sites C & D in Strathcona. The development was to be 

principally for family housing but with the possibility of a 

personal care home and some senior citizens' housing. As a 

result of demands for the site from various Chinese organizations 

a proposal was approved that the site should be developed by 

a housing society composed of ten members, three of which to 

be Council appointees and seven to be elected from a widely 

advertised public meeting called solely for the purpose of 

electing this housing society. The report of the Director of Planning 
read in part: 

"The special meeting to elect the housing society was to 
be chaired by an individual who would be respected in the area 
but who would not have any affiliation with any particular group. 
Mr. J. Everett Brown, formerly representing the Provincial Govern-^ 
ment on the Strathcona Rehabilitation Committee, was agreed by 
all parties as being a very suitable person for this task and 
Mr. Brown undertook to carry out the work. 

In order to set the scene for the public meeting, Mr. Brown 
had lengthy separate discussions with the four organizations who 
had indicated strong desire to develop the site. These were: 

SPOTA 

Shon Yee Society 
Villa Cathay 
Chinatown Lions 

The three first-named organizations had submitted proposals 
at the June 1973 meeting of the Community Development Committee 
and the Chinatown Lions had expressed interest by letter dated 
November 26, 1973. 

It became clear to Mr. Brown from these discussions that a 
public meeting as originally proposed could lead to great bit(:er- 
ness and confusion and would not necessarily result in an organization 
that could effectively carry out the task of developing the site. 
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He proposed, therefore, that if the four organizations who were 
keen to develop the site could be brought together in such a 
way that all their objectives could be achieved and which would 
result in an appropriate development within the neighborhood 
context, this would be a better method than the elected housing 
society . 

Mr. Brown held a further meeting with representatives of all 
the organizations present together. A proposal was developed and 
agreed to in principle whereby the family housing would be developed 
by SPOTA and the personal care home and senior citizens' housing 
would be developed by a special organization set up by the Shon 
Yee Society, Villa Cathay and the Chinatown Lions. This arrange- 
ment met with general approval, though it would need to be 
ratified by the respective parent organizations. 

A further meeting was held under the chairmanship of the 
Deputy Director of Planning on January 9, 1974, to start working 
out details, but at this meeting it became apparent that the f-iro- 
posed arrangement for the senior citizens' housing and personal 
care home was not acceptable to all of the organizations. A co- 
operative effort is acceptable to the Villa Cathay and Chinatown 
Lions, but not to the Shon Yee Society. The Villa Cathay and the 
Chinatown Lions are agreeable to co-operating in both the 
development and subsequent management of a personal care home and 
senior citizens' housing and the Shon Yee Society is willing to 
carry out the construction and subsequent management also of the 
personal care home and senior citizens' housing. There is no 
way, however, in which Shon Yee can co-operate other than by 
carrying out construction of the whole facility and then leasing 
a part of it, eg., the personal care home, to one of the other 
organizations to operate, which is not acceptable to Villa Cathay. 

A very intensive effort has gone into attempting to negotiate 
an arrangement which will give all parties an opportunity to 
cooperate in the total development of this site, but this clearly 
is not possible. There is no problem as far as the family housing 
is concerned, as SPOTA are willing to carry this out. The other 
three organizations do not have any particular aspirations in this 
direction. There are, however, two groups having ambitions to 
develop the senior citizens' component and further negotiation 
with these three groups to attempt to secure one corporate entity 
would be fruitless. 

It appears, therefore , that if Council wishes the site to be 
developed by representative organizations from the area, the 
family housing should be developed by SPOTA and Council will need 
to make a decision between either the Shon Yee Society or a joint 
venture on the part of the Villa Cathay and the Chinatown Lions. 
All the organizations present at the January 9 meeting agreed to 
this course of action. Once a decision is made as to who will 
develop the site, the details of boundaries, form of tenure, prico 
and form of development will need to be developed, but this part 
of the work cannot be done until a developer is nominated.' 

Accordingly, your Committee; 


RECOMMENDS, That Council 

a. agree to make available part of Sites C i D, Strathcona, 
for the development of family housing by SPOTA, subject 
to agreement on boundary, method of tenure, price and 
form of development, and 
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b. agree to make available the balance of the site for a 
personal care home and senior citizens' housing tb the 
Shon Yee Society subject to agreement on boundary, 
method of tenure, price and form of development. 

Alderman Volrich is recorded as voting in the negative on 
the second recommendation. 

It was agreed to request the Standing Committee of Council 
on Housing to assist Villa Cathay and the Chinatown Lions in 
obtaining an alternative site for their development of a senior 
citizens' housing complex and personal care home. 

2. Office Furniture for Non-Prof it Organizations 

The Social Planning Department and Purchasing Agent submitted 
reports and contracts dated December 13, 1973 and January 7, 1974 
from non-profit organizations requesting office furniture. The 
organizations are listed below together with the value of items 
presently available for each request: 

Renfrew Collingwood Information Centre 
Red Door Information Centre 
Marpole Oakridge Area Council 
Vancouver & District Public Housing Assoc. 
B. C. Association for the Advancement of 

Colored People 
Downtown Eastside Information Centre 
Dunbar-West Point Grey Youth Project 
Sunset Area Council 

It is the recommendation of the Director of Social Planning 
and the City Purchasing Agent that the quantities shown on the 
contracts be made available to these organizations on the usual 
basis . 

Accordingly, your Committee; 
RECOMMENDS 

That the foregoing recommendation of the Director of Social 
Planning and the City Purchasing Agent be approved by Council. 


INFORMATION : 

1. License By-Laws Concerning Peddlers 

Mr. W. Friedel spoke in support of a brief on behalf of 
street vendors and craftsmen objecting to pending amendments in 
licensing bylaws concerning peddlers. Among concerns voiced 
were that sidewalk vendors should be allowed to continue their 
activity which affords them a means of earning a living and at 
the same time enhances Vancouver's character in that it contri- 
butes to a 'life-style unique to very few cities in Canada'. 
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The delegation was advised that although the matter of 
license bylaws relating to peddlers is under review there have 
been no official changes recommended to date, and it was therefore. 
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RESOLVED I 

That the Corporation Counsel prepare a report on proposed license 
bylaw amendments pertaining to peddlers for the c msideration 
of the Standing Committee of Council on Community Development, 
and that concerned individuals be invited to express their 
views when this matter is considered by this Committee. 


2. Fairview Slopes Development 

This item was deferred to the next meeting of the Committee 
pending receipt of a report from the Department of Planning^ 


The meeting adjourned at 3:55 p.m. 


FOR CCLTjCIL ACTION SEE PAGE(S) 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON CIVIC DEVELOPMENT 


JANUARY 17, 


1974 


A meeting of the Standing Committee on Civic Development 
was held on Thursday, January 17, 1974 at 3:35 p.m. in No. 2 
Committee Room, third floor. City Hall. 


PRESENT : 


Alderman Hardwick (Chairman) 
Aldermen Bowers, Massey, Pendakur 


COMMITTEE 
CLERK 


M. James 


INFORMATION 


1. Richards and Pacific Streets: Farmers' Market 
Marathon Realty Limited 


To introduce the topic Mr. John Webster, Project Manager of 
False Creek for Marathon Realty Company Ltd. read to the Committee 
a letter dated January 17 which is attached to this report. 

Mr. J. Lowden, Planning Coordinator to False Creek for Marathon 
Realty Company Ltd. read to the Committee a statement re: Comprehensive 
Planning for the Marathon lands and the "Wood Pipe" proposition. A 
copy is attached to this report. 

Mr. H. T. D. Tanner, Mr. Al Clapp, and Mr. J. W. Wyse, the 
principals of the Wood Pipe Group, who propose to operate the 
Market spoke to the Committee and submitted an undated brochure 
showing proposed uses of the Canadian Wood Pipe Tank plant for 
the vending of food stuffs, craf ts , flowers , and other uses. 

The 3 principals orally outlined their philosophy of management 
and operation of this venture and advised the Committee members 
that it was their anticipation to have manufacturing and 
retail trade on the premises with the retail trade of arts and 
crafts being limited to those produced or manufactured on the 
premises. Food stuffs would be limited to food stuffs actually 
produced by the vendor. 

The 3 principals advised that they do not intend to gain 
financially from this venture and that they felt it would contribute 
to the general well-being of the City and particularly the down- 
town area. 

Upon questioning, the principals advised of proposed rental 
schedule and that they were in the process of negotiating an 
agreement with Marathon Realty for occupancy of this group of 
buildings for a 5 year period with a 5 year further option at an 
extremely reasonable rate in their opinion. 

Given the cooperation of the various Civic Departments who 
would be responsible for the application of various regulations 
and laws the principals felt they could be in operation this summer 
or perhaps late spring. 
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After further discussion, the Committee; 
RESOLVED 

That the concept of a Market Place, including the sale 
of produce and crafts at this location be endorsed in 
principle and the whole matter referred to the Board of 
Administration and the Park Board for report and/or comment 
back to this Committee. 


2. Langara - Progress Report 

Under date of January 14, 1974 the Director of Planning 
submitted for the information of the Committee a progress report, 
the context of which is as follows: 

"The Standing Committee on Civic Development held a public 
meeting on December 17th, 1973, to discuss the future of the 
Langara lands and at that meeting a group of citizens were 
elected to "confer with t he Civic Development Committee on 
the disposal of the Langara lands". Mr. Paul Fulle was 
chosen pro tem spokesman. 

The Deputy Director of Planning has been given the responsi- 
bility of organizing this work ans has, in discussion with 
Mr. Pulle, set the first meeting of the group for January 
21st. At that meeting the first business will be organiza- 
tional so that the sytem can operate and then it is intended 
to discuss alternatives and the consultants which might be 
used for this work. It is further intended that the potential 
consultants would be interviewed by the Committee at the 
following meeting, with the idea of getting the work fully 
in hand in the first half of February." 

Present at this meeting, at the invitation of the Chairman, 
was the Chairman of the Park Board. 

The Committee reviewed the report of the Director of Planning, 
progress made to date, and discussed with the Chairman of the Park 
Board the manner in which that Board had received proposals for 
the development of the Jericho Lands under their recently held 
competition . The Board had established broad policies and 
asked the various professional groups to interpret this as they 
determine and come forward with their proposals. The Chairman 
recommended that groups showing interest but unsuccessful should 
be paid for their work. The Committee discussed the matter and; 

RESOLVED 

That the report of the Director of Planning dated January 
19, 1974 be received and that the comments of the Park Board 
be noted. 


3. National House Builders Association 


Present during tlie consideration of this item was Alderman 
Harcourt, Chairman of the Standing Committee on Housinc) at the 
invitation of the Chairman. Mr. A. Khoeli , on behalf of the 
National House Builders Association submitted an undated state- 
ment, a copy of which is attached to the report. 

Mr. Koehli went through his submission point by point with 
the members of the Committee explaining in detail the various 
items summarily described. He also advised the Committee that, 
due to the delay in the Council approval of the Strata Title appli- 
cation, an additional $90,000 in interest had been incurred which. 
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because half of the units had been sold, had to be added to the 
unsold units. This amounted to approximately $4,000 per unit 
for the unsold units. 

The Committee questioned Mr. Koehli further and; 

RESOLVED 

That the submission of Mr. A. Koehli, on behalf of 
the Naitonal Builders House Association be received and 
referred to the Board of Administration for comment and 
report back to this Committee. 


The meeting adjourned at approximately 5:15 p.m. 


FOR COOfJCIl ACTION SEE PAGE(S) ...Z£i 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON SOCIAL SERVICES 


January 21, 19 74 


A meeting of the Standing Committee on Social Services was 
held on Monday, January 21,1974 in the No . 1 Committee Room, Third 
floor. City Hall at approximately 9:45 a.m. 

PRESENT : Alderman Rankin (Chairman) 

Aldermen Gibson, Hardwick and Marzari 

ALSO PRESENT : Alderman Harcourt 

CLERK: M. Kinsella 

RECOMMENDATION AND INFORMATION 

1 . Meeting with the Minister of Housing 


The Chairman welcomed the Honourable Lorne Nicolson, Minister 
of Housing to the meeting. This meeting was called to discuss various 
housing matters and particularly recreation facilities in public 
housing. Also present were members of the Minister's staff, repre- 
sentatives of Central Mortgage and Housing Corporation, Mr. Matheson 
on behalf of the Minister of Recreation and representatives of the 
B.C. Housing Management Commission. The following specific matters 
were discussed with the Minister and others present: 


RAYCAM 


History: Council in 1973 approved a number of recommendations of 

the Standing Committee on Social Services with respect to 
the RayCam Recreational Facilities. The following is a 
summary of Council's action in this regard: 

"Council on May 15, 1973 approved the recommendation of the 
Standing Committee on Social Services that the Director of Social 
Planning enter into negotiations with the Federal and Provincial 
Governments on cost sharing of both capital and operational costs 
of the Raymur Place Recreational building. On June 12, 1973, Council 
endorsed the Director of Social Plannings ' memorandum with respect 
to Provincial and Federal government acceptance of responsibility 
of the proposed Ray-Cam recreational building as follows: 


Foyer (offices 360 sq.ft, 

Workshop 1,2 75 " " 

Back Porch (play area) 500 " " 

Pantry (co-op) 2,000 " 

Teen Rec. Room 400 " " 

Library - Study 400 " 


Council on July 31, 1973 


5,435 sq.ft. 


A. (i) Endorsed in principle the need for a community activity 

centre of approximately 3,800 sq.ft., plus storage space, 
to be located on the lower level of the proposed Ray-Cam 
recreational building; 


cont ' d . . . . 
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(ii) Authorized the Chairman of the Standing Committee on Social 
Services to enter into direct negotiations with the appro- 
priate Provincial officials on funding of the community 
activity centre under the Community Recreation Facilities 
Fund Act; 

B. Endorsed in principle the need for a living room (Central 
Meeting Room) of approximately 1,600 sq.ft. to be located 
on the main floor of the Ray-Cam recreational building." 

Representatives of Ray-Cam advised the meeting that they had 
submitted an application to the Honourable Jack Radford, Minister of 
Recreation, for a grant under the Recreation Facilities Fund Act of 
1/3 of the total cost of the construction of this facility. The total 
cost is estimated to be $225,000. Mr. Matheson, Department of Re- 
creation, anticipates that the Ray-Cam grant will be approved within 
the near future . 

Discussion followed on the remaining items on which cost- 
sharing has not been confirmed, i.e. the Central Meeting Room 
(living room) of approximately 1600 sq.ft. and the basement Activity 
Room of approximately 3800 sq.ft. 

(NOTE: It is anticipated that the grant from the Recreation Facility 
Fund Act for 1/3 of the total cost of the building will in- 
clude these two areas.) 

The Honourable Lorne Nicolson considers his Department of 
Housing could legitimately share in the cost of the living room but 
they would not be willing to enter into a cost sharing arrangement 
with respect to the basement activity room. Therefore, the Minister 
AGREED to enter into discussions with Central Mortgage and Housing 
Corporation on that portion of the living room which is still un-funded 
(estimated 1/3 cost sharing from the Recreation Facilities Fund Act, 
the remaining 2/3 of the capital costs to be shared on a 25% Provin- 
cial and 75% Central Mortgage and Housing Corporation basis) 

There was discussion on the funding of the remaining un-funded 
costs of the basement activity room, estimating 1/3 of this cost 
will be funded through the Recreation Facility Fund Act. It was 
noted that the estimated cost of this area is $90,000, leaving 
$60,000 still to be found. The Minister of Housing suggested that 
this should be a municipal responsibilty as he would consider this 
as a recreation facility not just for Ray-Cam residents but for all 
residents of the City residing in the areas adjacent to Raymur Place. 
Your Committee 

RECOMMENDS 

THAT Council authorize an amount of $60,000 be placed in the 
1974 Capital Budget being equivalent to 2/3 of the capital 
costs of the basement activity room in the Raymur Recreational 
Project . 

]liscussion followed on the operating costs and management of the 
building. Your Committee 

RESOLVKD 

TJiAT the Director of Social Planning, in co-operation with 
Ray-Cam representatives, Mr. Sutherland, B.C. Housing Manage- 
ment Commission, Mr. R. Hennessey, C.M.H.C., review the 
maintenance and other operating costs of the Ray-Cam Recrea- 
tional Facility for report back to the Standing Committee on 

cont ' d . . . 
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Social Services, this report to include recommendations re 
management of the facility. 

CHIMO TERRACE ASSOCIATION RECREATION PROPOSAL 

History: In March, 1973, Your Committee received the following re- 
creation proposal from the Chimo Tenants Association: 

"(a) City-owned land on Wall Street across from Chimo 
(Area 16, Lots #1, 2, 3, 4, 5, 6, and Area 18, 
Lots A and #1, 2, 3 and 4) . This land to be used 
as an adventure playground and playing field for 
the older children. 

(b) The road area on Cambridge Street between the two 
project buildings to be closed off from the lane to 
Wall Street and developed into a tot lot and common 
ground . 

(c) The triangle bounded by Wall Street and Oxford Street 
and a lane which runs diagonally from the corner of 
Oxford and Lakewood Streets intersection to Dundas 
Street." 

The delegation from Chimo Terrace requested that that portion 
of road area from Wall Street to the lane south of Wall Street be 
closed off for inclusion in the project. The Tenants Association 
has established liaison with a number of other resident groups in 
the area, e.g. Cedar Cove Residents, Hastings Neighbourhood Improve- 
ment Committee, and it is hoped that this proposal will be a co- 
operative effort of all associations in the vicinity of Chimo Ter- 
race. The group also requested that Lots 6, 7 and 8 on Wall and 
Oxford Streets be included in the proposed recreation development. 
Mr. Youngberg, Planning Department, advised that the Planning Depart- 
ment currently has for consideration a request from the adjacent 
property owner to buy Lot 6 for a proposed office expansion. 

The delegation expressed concern with respect to the potential 
danger to children from the lumber yard operation adjacent to the City- 
owned lands on the north side of Wall Street. It was suggested that 
the Planning Department look at this land with a view to establishing a 
demarcation line and erecting a safety fence between the lumber yard 
and the City-owned property if it is to be used as a play ground. 

The Honourable Lorne Nicolson AGREED that his Department would 
supply funds to enable the Urban Design Group to develop plans for 
the proposed recreation facility, such plans to include estimates on 
what portions of the design should be developed for use by the com- 
munity as a whole. It was also agreed that the Standing Committee on 
Social Services invite the Urban Design Group to submit their plans 
for this proposal to the Committee for consideration and that any 
discussion on cost sharing between the City and the Province be left 
until firm plans have been developed and approved by the residents 
and others concerned. Your Committee 

RECOMMENDS 

A. THAT Council approve a long term lease of City-Owned lands 
to the Province as follows: 


cont ' d 
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(i) Block 16, Lots 1, 2, 3, 4, 5, and 6, D.L. 184 and 
Block 18, Lots A, 1, 2, 3, and 4, D.L. 184 for deve- 
lopment as an adventure play ground and playing field 
for older children; 

(ii) Block 19, Lots 7 and 8, D.L. 184 on Oxford Street 
for development as a park with a report back from 
the Director of Planning on the proposal re use of 
Lot 6 for expansion of the adjacent office building; 

B. THAT Council authorize the closure of the road area on 
both Oxford and Cambridge Streets from the lane to Wall 
Street; 

C. THAT Council instruct the Director of Planning to report 
back to the Standing Committee on Social Services within 
two weeks on the matter of the lumber yard adjacent to the 
City-owned lots on the north side of Wall Street with 
particular reference to the safety of the children using 
the adjacent land as a play ground. 


RECREATIONAL AND SKILL DEVELOPMENT PROGRAJVIME 

i 

History: Council on October 23, 1973, approved in principle the 

funding of the salary of one worker for the recreational 
and skill development project in public housing for a 
period of six months subject to Provincial Government 
funding of two other workers for the same length of time . 

Mrs. Huot, representing Vancouver & District Public Housing 
Tenants Association, informed the meeting that they have not yet 
received any funds from the City to enable them to hire the worker 
referred to in Council's resolution of October 23, 1973. The Pro- 
vincial Government has provided two workers at a salary of $623 
per month. Mrs. Huot gave a progress report to the meeting. The 
project has put out a number of questionaires to public housing 
tenants to determine the type of skill training required and other 
factors required. She requested assistance from the City and Pro- 
vincial officials with evaluation of the survey results. Mrs. Huot 
reported that the B.C. Housing Management Commission have offered 
them the use of a service garage which could be used to teach teen- 
agers automobile repairs. She also indicated that the group are 
unable to commence their programme because there are no funds avail- 
able for this . The only funding they have received to date was to 
enable them to determine facilities available, establish liaison with 
various groups and set up programmes . 

Your Committee instructed the Director of Social Planning to 
assist the Vancouver & District Public Housing Tenants Association 
with evaluation of their survey and to assist this group on a priority 
basis . 

The Vancouver & District Public [lousing Tenants Association 
estimates that the cost of running their proposed programme to be 
$100,000. Your Conmiittee 

RECOMMENDS 

A. THAT Council approve a cfrant of $12,500 to tlie Vancouver & Dis- 
trict Public Housing Tenants Association (12^° of the total cost) 
and authorize the Chairman of the Standing Committee on Social 
Services to enter into discussions with the senior governments 
on cost sharing of this self-help, skill development and recrea- 
tional programme . 
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B. THAT Council approve funding of the salary of one worker for 

the Recreation and Skill Development Project in Public Housing 
for a period of six months at a salary of $623 per month . 


COMMENTS BY THE MINISTER 

The Honourable Lorne Nicolson indicated that he has had dis- 
cussions with Alderman Harcourt with respect to housing for False 
Creek, Fairview Slopes, the Southeast sector, etc. It was noted that 
these items are being handled by other Committees of Council and 
therefore there was no discussion on these matters with the Minister 
this date. 


The meeting adjourned at approximately 11:55 a.m. 


FOR COUNCIL ACTIO?^ SEE PAGE(S) [21. 


1 


REPORT TO COUNCIL 
STANDING COMMITTEE OF COUNCIL ON HOUSING 


January 22, 1974 


A meeting of the Standing Committee of Council on Housing was 
held in the No. 2 Committee Room, Third Floor, City Hall on Tuesday, 
January 22, 1974, at approximately 11:15 a.m. 


PRESENT: Alderman Harcourt (Chairman) 

Alderman Massey 
Alderman Rankin 
Alderman Volrich 

COMMITTEE 

CLERK: D. Bennett 


RECOMMENDATION 


1 . Progress Report: Enforcement of Fire By-law in Skid Road 


Chief Konig together with the M.H.O. appeared before the Committee 
to discuss progress being made in the enforcement of the Fire By-law 
in the Skid Road area. Chief Konig briefly outlined the action taken 
to date and stated that out of approximately 250 hotels and rooming 
houses 50 had been inspected, 36 of which were in the core area and 
14 outside the core area. He stated that the program would be acceler- 
ated after they have a full complement of 4 inspectors and it is hoped 
that all of the requirements will be completed in these buildings by 
the deadline of July 1, 1974. The Chief suggested that an 'ad' be 
placed in the newspapers which would advise the owners that the Fire 
By-law regulations must be met by July 1st. 

The By-law states that premises with 2 or more rooms must comply 
with the Fire By-law regulations and the Chief advised that some owners 
have indicated they would close off some of their rooms so that they 
would not have to comply. 

After due consideration it was 

RECOMMENDED that a letter be sent by the Chairman of the Housing Committee 
to each of the 250 hotel and rooming house owners indicating what is 
expected of them with respect to complying with the Fire By-law 
regulations and that the Fire Chief be authorized to place a suitable 'ad' 
in the newspapers to the same effect. 

FURTHER RECOMMENDED that the Fire By-law be amended to provide that 
owners will not be permitted to avoid compliance with the Fire By-law 
oy closing off any rooms without the express approval of the Fire Chief 
and that the Corporation Counsel be requested to submit the appropriate 
amendment to Council for approval. 


INFORMATION 


2 . Management - Special Purpose Housing Projects 

The Committee had before it for consideration a report of the 
Directors of Planning and Social Planning and the Supervisor of Property 
and Insurance dealing with the Management of Special Purpose Housing 
Projects. The Officials advised the Senior Governments opposed 

3. C. Housing Management Commission being the managing agency for 
Dppenheimer Lodge to the extent that they would not finance the project 
anless it was managed by the City or some other approved agency. The 
nanagement of Oppenheimer Lodge is designated as the responsibility of 


Cont'd 
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the Supervisor of Property and Insurance's office. The Officials were 
of the opinion that management of public housing projects by two 
separate agencies is undesirable and could be avoided by having the 
B. C. Housing Management Commission managing all of the public housing 
in the City. 

Other non-standard projects pending are: 

(a) Downtown Eastside project for single men 

(b) A second project similar to Oppenheimer Lodge 

(c) A third project similar to Oppenheimer Lodge 

(d) Housing for single women (2 small projects expected to 

be in the form of self contained dwelling units) . 

The Committee noted a communication from Mr. J. T. Williams, 
Administrative Officer of the Department of Housing, Victoria, wherein 
it was advised that before consideration is given for the development 
of an additional hostel similar to Oppenheimer Lodge, commitment is 
needed that the City, or an acceptable organization, will manage the 
development. He further advised that the Province will not undertake 
management either directly or through the B. C. Housing Management 
Commission. 

Considerable discussion ensued and it was, 

RESOLVED that the Chairman of the Housing Committee arrange a meeting 
with Provincial, Central Mortgage and Housing Corporation and B. C. 
Housing Management Commission representatives to discuss the prospect 
of the B. C. Housing Management Commission undertaking management 
responsibility for all public housing projects in the City. 


The meeting adjourned at approximately 12:05 p.m. 


FOR COUWCiL ACTION SEE 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON SOCIAL SERVICES 


January 24, 1974 


A meeting of the Standing Committee of Council on Social Ser- 
vices was held on Thursday, January 24, 1974 at approximately 1:30 p 
in the No. 1 Committee Room, third floor. City Hall. 

PRESENT: Alderman Rankin (Chairman) 

Aldermen Hardwick and Marzari 

ABSENT: Alderman Gibson 

CLERK: M. Kinsella 

The Minutes of the meetings of December 6, 13 and 18, 1973 and 
January 10, 1974 were adopted. 

RE COMMENDAT I ON 

1. Request for Weekend Services from 
the Department of Human Resources 

A delegation from People on Welfare submitted a brief (copy 
attached) on emergency welfare services. The brief outlined the 
plight of a native Canadian family of ten, whose landlord in January 
because of their inability to pay the rent of $300.00 per month, 
cut off heat and lights . Approaches were made on behalf of the 
tenant, a welfare recipient, to the South Unit Welfare Office in 
the late afternoon. The advocate was advised that there was 
nothing that could be done at that time. At this point. People on 
Welfare intervened and contacted the Chairman of the Standing Com- 
mittee on Social Services, with the result that heat, lights and 
cooking facilities were restored 24 hours later. The brief urged 
the Standing Committee on Social Services to take immediate steps 
to institute welfare services on a 24-hour a day, 7 days a week 
basis and that the staff managing this emergency service be given 
the authority needed to meet emergencies without having to consult 
supervisors, administrators, etc. 

The delegation pointed out that the housing rented by the 
family in question, at $300.00 per month, is a high old building 
that without the extreme housing problem which now exists would 
probably not be rented for any great length of time. Since Decem- 
ber, 1973, when there was a fire in this house, no obvious repairs 
seem to have been made, the wiring appears dangerous, windows are 
boarded up with plywood and there are other obvious signs of dis- 
repair . 

The brief concluded with the request that the Committee bring 
before Council and the Provincial Government the urgent and imme- 
diate need for adequate housing at reasonable cost. They also made 
a plea for immediate establishment by the City of a housing re- 
location service. 
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Your Committee discussed the brief in detail with the People 
on Welfare delegation and 

RECOMMENDS 

A. THAT Council urge the Minister of Human Resources to 
immediately establish a 24-hour a day, 7 day a week 
emergency service for welfare recipients; that this 
service be staffed by personnel with authority to deal 
with any emergency situation which might arise and 
that an emergency phone number be established for this 
service and that this be made known to all welfare 
recipients . 

B. THAT Council instruct the Director of Permits and 
Licenses to carry out all appropriate inspections of 
the dwelling at 436 East 24th Avenue (i.e. from the 
point of view of wiring, plumbing, fire prevention, 
etc.) with a report back to the Standing Committee on 
Social Services as soon as possible. 

C. THAT Council request Mr. Butler, Assistant Director of 
Community Services, Department of Human Resources, to 
immediately appoint a senior official of his Division 

as permanent liaison to the Standing Committee on Social 
Services . 

D. THAT Council forward a copy of the brief from People on 
Welfare to the Honourable Lorne Nicolson, Minister of 
Housing, to further re-enforce the need for more housing 
in the City of Vancouver. 

The Committee agreed that a copy of the People on Welfare's ' 
brief be sent to the B.C. Association of Social Workers with a re- 
quest that they review it and submit any comments or recommendations 
thereon to the Standing Committee on Social Services. It was also 
agreed to request Mr. Butler to meet with the Committee to further 
discuss the Provincial Government's training programme for social 
workers (it was noted that this topic has been discussed previously 
by your Committee on several occasions). 

2 . Day Care 

Council on December 18, 1973 instructed the Supervisor of Pro- 
perty and Insurance to prepare, in conjunction with the Director of 
Planning, a report on the use of City-owned land for day care. The 
Supervisor of Property and Insurance, under date of January 18, 1974, 
sutanitted a report (copy attached) listing various City-owned sites 
which might be made available by the City for day care, generally on 
a two-year or longer lease basis. 

Your Committee noted the comments from the Director of Planning 
suggesting a more comprehensive approach in establishing day care 
centres, which might include: 

(a) Establishing criteria for location of Centres 

(b) Establishing special requirements for Centres 

(c) Establishing a distribution pattern based on demand 

(d) Utilizing existing church, community centre and 

school buildings 

(e) Incorporating developments of day care centres in 

new housing developments 

cont ' d .... 
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With respect to a,b, and c above, Mr. Murphy, Day Care Informa- 
tion Centre, advised that these three items have already been estab- 
lished and are being implemented. It was noted that the Standing 
Committee at its meeting of January 10, 1974 requested the Park and 
School Boards to report back to the Committee within a month on use 
of park and school boards' facilities and properties for day care. 

Your Committee also noted the statement of the officials that 
where a day care centre is a conditional use, the development permit 
application would require the approval of the Technical Planning 
Board in each case . 

Your Committee reviewed with Mr. Murphy, Day Care Information 
Centre, progress to date on the possibility of using part of Jericho 
Hill School for day care. Mr. Murphy advised that discussions arc 
going satisfactorily and he should be able to report back to the 
Committee in the near future. Mr. Murphy also advised that the Day 
Care Information Centre's survey of the West End is almost complete 
and will be submitting same to the Committee in the near future. 
The Committee requested that, if possible, this report be submitted' 
to them within a month. Following further discussion, it was 

RECOMMENDED 

A. THAT the sites listed in the report of the Supervisor of 
Property and Insurance dated January 18, 1974 be referred 
to the Day Care Information Centre for review in conjunc- 
tion with appropriate area day care groups, and the Com- 
munity Care Licencing Facilities, for report back to the 
Committee with comments on their suitability and recommen- 
dations re use of specific sites amongst those listed in 
the report for day care centres; 

B. THAT Council instruct the Director of Planning to report 
back to the Committee within one month on criteria for 
bonusing apartment or condominium developments which 
include day care facilities in their plans; 

C. THAT Council instruct the Technical Planning Board to 
give priority to development permit applications for day 
care centres where these are a conditional use. 


The meeting adjourned at approximately 2:15 p.m. 


REPORT TO COUNCIL 

STANDING COMJIITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 


January 24, 1974 

A meeting of the Standing Committee of Council on Finance 
and Administration was held on Thursday, January 24, 1974 at 1:30 p.m. 
in #2 Committee Room, Third Floor, City Hall. 


PRESENT: Alderman Bowers (Chairman) 

Alderman Volrich 
Alderman Linnell 
Alderman Harcourt 

COMMITTEE 

CLERK: M. Sharkey 

INFORMATION : 

1 . Greater Vancouver Visitors and Convention Bureau re: 1974 Grant 

On December 17, 1973 the Finance and Administration Chairman 
received a letter from the Greater Vancouver Visitors and Convention 
Bureau requesting permission to appear before this Committee to 
discuss increasing the financial assistance received from the City 
of Vancouver. 

Mr. Hugh Main, General Manager; Mr. Victor Burt, President and 
Mr. Graham Blyth, Chairman of the Finance Committee, attended as 
representatives of the Visitors and Convention Bureau. A brief titled 
"Suggested Alteration in the Basis of the City of Vancouver's Contribu- 
tion to the Greater Vancouver Visitors and Convention Bureau" and the 
proposed 19 74 budget were distributed to Committee members. (Attached) 

The Bureau presently consists essentially of two main activities: 

(a) The providing of information and servicing visitors to Vancouver. 

(b) The promotion of general visitor traffic and the promotion and 
servicing of convention business. 

The Bureau suggests that the City of Vancouver is concerned 
with the first function, providing information and servici'-xg the general 
visitor business. The private sector and others are primarily concerned 
with the second function. The Committee felt it was difficult to 
separate the City function and the Convention function. If these were 
separated it would then indicate that the City does not contribute to 
the Convention function at all. The City's contribution of $100,000 to 
the Bureau has remained the same for the past seven years, although 
operating costs have risen 60% in the last seven years, and they have 
only been able to operate by cutting staff. The grant received from 

other municipalities is approximately $34,000 and the non-budgeted 
contributions from private members, approximately $33,900. In the 
second phase for convention promotion, the Provincial Government last 
year contributed $44,900, then gave a supporting grant of $22,500 for 
advertising. The Province can only contribute $400.00 per year to each 
designated tourist organization toward servicing costs. After explanation 
and discussion, the Committee 

RESOLVED, 

THAT the City of Vancouver present a request to the Provincial 
Government for additional financial assistance for revenue for 
the Greater Vancouver Visitors and Convention Bureau. 

FURTHER THAT the Greater Vancouver Visitors and Convention Bureau 
present a report to this Committee giving facts and figures that 
would assist in clarification of their postion. 

FURTHER THAT the Chairman and respresentatives of this Committee 


cont ' d. . . 


2m 


standing Committee of Council on 
Finance and Administration 

January 24 , 1974 2 


and representatives of the Visitors and Convention Bureau meet 
with The Honourable Mr. Hall, the Provincial Minister of 
Tourism to present to him a brief and discuss the present 
situation of the Visitors and Convention Bureau in the City of 
Vancouver. 


INFORMATION : 


2 . Preliminary 1974 Budget Review - Departmental Program Analysis 

The Committee continued with their review of the 1974 Budget 
Review - Program Priority Rating from each department. After considera- 
tion and discussion the Committee 

RESOL¥ED, THAT 

(a) The 1974 Budget Review - Program Priority Rating prepared by 
the City Departments of Fire Department, Health Department, 
Law Department, Department of Permits and Licenses, be accepted 
for the information of this Committee to be reviewed at the 
time of budget f inalization . 

(b) Health Department: Items Nuii±>ers 

(1) Cemetery, 

That representatives of this Committee meet with the 
Minister of Health and the Attorney-General to discuss 
the disbanding of the Public Utilities Commission and 
its effect on the loss of revenue to the City of 
Vancouver, and request an order to raise rates to cover 
the losses resulting from this change. 

(7) Adult Immunization, 

That Dr. Bonham, the Medical Officer of Health be requested 
to prepare a detailed report on immunization with cost 
breakdown figures and reasons why the City is not able 
to recover costs. This report to be reviewed in detail 
by this Committee. 

(8) Mental Health Services, 

That Dr. Bonham, the Medical Officer of Health be requested 
to attend this Committee to discuss Mental Health Services 
and advise why these services should not be integrated with 
other services provided. 

(10) Youth Health Services, 

That Dr. Bonham, the Medical Officer of Health be requested 
to attend this Committee to present a detailed explanation 
of Youth Health Services within the City of Vancouver. 

(12) Nutrition Services, 

That Dr. Bonham, the Medical Officer of Health be requested 
to attend this Committee and give explanation as to why 
Nutrition Services should not be a Provincial Government 
responsibility as a contracted service through the Ocpartmont 
of Human Resources. 

(14) Environmental Health, 

That Dr. Bonham, the Medical Officer of Health meet with 
this Committee to further discuss this item. 

(c) The Board of Parks and Public Recreation 1974 budget review 
estimates be held for further review at the time of budget 
f inalization . 

(d) Permits and Licenses (p. 63) Microfilm Program, that this item 
be kept under review for decision at the time of budget 

f inalization . 

cont ' d . . . . 
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Permits and Licenses (p, 63) City Pound, that Mr, Bethell be 
asked to report on the "patrol of City for picking up dogs" 
and the possibility of saving 30% of the amount designated for 
this service, and what changes would have to be made in order 
to implement this saving. 

(e) Permits and Licenses (p, 64) That Maintenance of City buildings, 
maintenance of grounds and security guards be held for consid- 
eration and carefully reviewed at the time of budget f inalization , 


The meeting adjourned at 2:45 p.m. to reconvene in Committee 
Room #2 for a joint meeting with the Standing Committee of 
Council on Social Services to consider the Killarney Community 
Youth Situation. (See Social Services Report dated 
January 24, 1974) 


Next meeting January 31, 1974, at 1:30 p.m. 


FOR CCUNCiL ACTION SEE PA6E(S) 1.1.0.. 


REPORT TO COUNCIL 


STANDING COMMITTEES OF COUNCIL 
ON SOCIAL SERVICES AND FINANCE AND ADMINISTRATION 


January 24, 1974 


A joint meeting of the Standing Committees of Council on 
Social Services and Finance and Administration was held on Thursday, 
January 24, 1974 at approximately 2:45 p.m. in the No. 1 Committee 
Room, third floor. City Hall. 

PRESENT: Alderman Rankin (Chairman) 

Aldermen Bowers, Harcourt, Hardwick, 
Linnell, Marzari and Volrich 

ABSENT : Alderman Gibson 

CLERK: M. Kinsella 


RECOMMENDATION 

1 . Killarney Community Youth Problem 

City Council at its meeting of December 18, 1973, when con- 
sidering a report of the Standing Committee on Social Services re 
Killarney Youth Problems, moved 

"THAT a joint meeting of the Standing Committee on Finance 
and Administration, the Standing Committee on Social Services 
and the Park Board be arranged to consider the question of 
integration of community facilities, additional staffing, 
having the facilities open seven days a week, and other 
related matters . " 

The Chairman of the Standing Committee on Social Services sub- 
mitted a report dated January 10, 1974, outlining meetings he attended 
with young people in the area, as well as another meeting which he 
held with the Board of Directors of Killarney Community Centre, the 
Centre staff. Commissioner Brown and other Park Board representatives. 
His report suggested the following solutions: 

(a) the Park Board integrate community centres into a single 
operation ; 

(b) participation by young people on the Boards of Directors 

of Community Centres, e.g. at least two youths be appointed 
to each Board; 

(c) increase community centre staff specifically for teenagers 
activities, programmes, etc. and to provide appropriate 
supervision by adults of teenage programmes; 

(d) provision of more recreation equipment in the centres, 
e.g. pool tables, ping-pong tables, shuf f leboards , etc. 
as well as more programmes for teens. 
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The Chairman's report concluded with recommendations that the 
staff of the Killarney Community Centre be increased by at least 
three and that each Community Centre be allotted an additional sum 
of money, say $3000, to provide needed recreation equipment for 
teens . 

Commissioner May Brown, Chairman of Community Affairs, Park 
Board, submitted the following report and request for additional 
staff for the Committees' consideration: 

"As a result of our community meetings in Killamey and the recommendations to the 
Standing Committee on Social Services from this Board and Social Planning, the Board 
of Parks and Recreation request that three additional full-time staff members be added 
to the Killamey Community Centre staff. Two to work directly in the centre program 
and one in a detached role. The additional positions will assure that we have adequate 
staff and programs Saturday evenings and Sundays as well as the remainder of the week. 
We will co-ordinate the program with the new Community Resource Board being established 
by the Hon. Noman Levi, Minister of Human Resources. In addition it is requested 
that the City Council approve establishment of a new position of Executive Director 
at Killamey Community Centre Complex, to co-ordinate on a full-time basis the Centre, 
Pool and Rink and related programs in Killamey Secondary, feeder schools and community 
halls. 

The Board has agreed in principle to put the administration of all ice rinks and 
swimminR pools under the Director of Recreation Services, and will continue to work 
closely with the Killamey Community Centre Association. Marshal Smith, Director of 
Recreation, has been authorized bv the Superintendent to co-ordinate, on an interim 
basis, all operations at Killarney Community Centre, Pool and Rink. 

BUDGET REQUIRED ; 

3 staff at $10,000.00 per annum $ 30,000.00 

7% for longer hours ?, 10 0.00 , 

Fringe Benefits - 12-1/2% U, 013. 00 

Supplies, bus rentals and casual help 10,000.00 

TOTAL J Ufi,113.00 


Executive Director 

(same rate as at Britannia) ? 15,000.00 " 

Commissioner Brown pointed out that should the Committees agree to 
the Park Board's request for additional staff at Killarney Community 
Centre, they are, in fact, setting a precedent for all other centres 
in the City. It was noted that the Park Board budget for the Killar- 
ney Community Centre is currently $150,000 a year, including the 
rink and pool. Commissioner Brown queried if the amounts required 
for the additional staffing and supplies for the Killarney Community 
Centre would be provided over and above the Park Board's 1974 Budget. 
The opinion of the Joint Committee was that no commitjncnt in this 
regard could be given at this t.imc. 

It was pointed out that it is the Park Board's intention to 
decentralize administration of community centres and that this 
should result in a reduction of the number of personnel required 
at the central administration office of the Board. 

It was the consensus of the (."ommi ttees that the proposed re- 
organization at Killarney Community Centre be carried out as a 
pilot project. 

cont ' d . . . 
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standing Committees of Council on Social Services and .... 3 
Finance and Administration, January 24, 1974 

Clause No. 1 (cont'd) 

Commissioner Brown advised that the matter of young people on 
the Board of Directors of the Community Centres was raised at a 
meeting held with Directors earlier in the month. Some Boards 
already have young people on their Boards and the others agreed 
to take the suggestion to include young people on the Boards back 
to their other members . 

In response to questions from the Committees on the amount in- 
cluded in the Park Board report for supplies. Marshal Smith advised 
that the Killarney Community Complex is comprised of not only the 
Community Centre but has sattelites in Culloden Court and Fraserview 
Community Hall, and all these centres are extremely short of equip- 
ment . 

Following further discussion with those present, it was 
RECOMMENDED 

THAT Council approve in advance of the 1974 Park Board Budget 

(a) the establishment of a Recreation Complex Manager at 
Killarney Community Centre to co-ordinate and manage 

on a full time basis the centre, pool, rink and related 
programmes in Killarney Secondary School, feeder schools 
and Community Halls, with salary and classification to 
be determined by the Board of Administration; 

(b) the establishment of two additional permanent community 
workers at Killarney Community Centre and one temporary 
recreation worker for a period of one year, with salary 
and classification to be determined by the Board of Ad- 
ministration; 

(c) an interim budget of $3,500 for supplies, etc., for the 
Killarney Community Centre. 

FURTHER THAT Council instruct the Board of Administration to 
expedite classification , salary, and appointment of the 
three community workers referred to in (b) above. 


The meeting adjourned at approximately 3:35 p.m. 


FOR COLTJCfL ACT!CN SEE PAG£(Sj !9o.^J 7 / 


Rl'lPORT TO OOimCIL 


STAWDING COMMITTEE OF COUWCIL 
ON COMMUNITY DEVELOPMMT 

January 2J4, I97I4 

A meeting of the Standini'? Committee of Council on Community 
Development was held on Thursday, January 2}\, L97'l ^ (Committee 

Room, Third Floor, City Hall, at 3'-Ul'' p.ra. 

PRK3KNT: Alde]-man Vol rich (Chairman) 

Aldermen Rankin, Tlarcou3"t, Marc;nri 

ALSO PRESENT ; Alderman Hardwick 

COMMITTEE 

CLERK; J. McDonald 


RECOMMP.INDATIOW 

1. Fairview Slopes Area Planning 

The following motion was pa.ssed by the Vancouver City Council on 
December I8, 1973 when dealing with this item; 

"That the Director of Planning report to the 
Standing Committee on Commixnity Development 
on a program for proceeding with the dev^elopment 
of Fairview Slopes." 

The Director of Plaxming submitted a report dated January 21, 197^1 
outlining proposals received to date from meetings held with the Fairview 
Residents' Association and Community Action Society ( FRACAS). FRACAS 
intends to canvass individuals from within and outside its membership to 
form a Planning Committee representative of the various interests concerned 
to guide the planning process, and is seeking Council's endorsement of 
the role of the proposed committee. The establishment of a planner to 
work with the anticipated committee was approved by Council on November 13, 

1973, 

Mr. John Coates of the Planning Department advised that the report- 
now before the committee is seeking approval in principle of the genernl 
approach to be taken for proceeding with the planning of the Fairview 
Slopes and that a second report will be forthcoming proposing detailed 
temis of reference and budget. 

A lengthy brief prepared by FRACAS, in consultation with the Director 
of Planning, detailed the basic planning issue concerning l-'airview 
Slopes residents, which is that of redevelopment versus conservation, 
and suggested a positive approach which could be taken towards the future 
planning of Fairview Slopes. The brief also suggested that the Province 
should be requested to designate Fairview Slopes as a Neighbourhood 
Improvement Program area; that a residential Rehabilitation Assistance 
Progr<ara should be initiated in conjunction with NIP; that a consultant be 
engaged to carry out a study of the social and economic feasibility of a 
policy of conservation which should provide an objective basis within 
three months of initiation to resolve the issue of redevelopment versus 
conser-va-tion; interim development control through 'down-zoning' to 
preclude rapid redevelopment while the study and planning programs are 
carried out; a representative planning committee be established to guide 
the planning program, said committee to include three tenants, three 
resident homeoxmers, three local businessmen, one non-resident property 
owner and two Aldermen. 


STANDING (X^MMI'ITEI'; 01'' OOUNCII, 
ON (JOMMUNT'LT J)!';^''!,^?™!;^!' . . 
J;muaiy 2k, 197U 


During the meeting various salient points were discussed by residents, 
property owners, architects and other businessmen concerning the rationale 
of down-zoning, the preservation of historic buildings through new 
legislation and amendments to existing legislation, initiation of a 
90-day freeze on consideration of development permits pending the 
implementation of interim zoning. Rhone and Iredale, architects, > by 
means of models, showed the types of buildings possible under CRM-2 
schedules, which encourages low profile development. Also discussed was 
the proposed elimination of CRM- 3 zoning, with its permitted high-rise 
use, by changing the CRM-3 blocks to the new CRM-2. Individuals wishing 
to present further submissions on this matter were invited to do so 
through Mr. John Coates of the Planning Department. 

The brief from FRACAS (copy of which is on file in the City Clerk's 
Office) together with the Report from the Director of Planning dated 
January 21, 197^^ were received for information and it was: 

RECOMMENDED ; 

a. That Council endorse the establishment of a representative 
planning committee under the auspices of the Community 
Development Committee to guide the planning program of 
Fairview Slopes, and that the proposed committee consist of: 

i. 3 tenants 
ii. 3 resident homeowners 
iii. 3 local businessmen 
iv. 1 non-resident property owner 
and that the Chairman of the Community Development Committee 
be given the authority to appoint an Alderman to act as a 
liaison with the planning committee as req\iired. 

b. That Council endorse in principle a cost-benefit analysis 
regarding conservation of the Fairview community's existing 
physical and social fabric, subject to detailed recommendations 
by the Director of Planning upon costs and terms of reference. 

c. That Co-uncil instruct the Director of Planning to prepare a re- 
zoning application, at an early time, of the Fairview Slopes, 
between Hemlock and Ash Streets, from the lane north of 
Broadway to Sixth Avenue, to achieve effective control over 
redevelopment imtil the feasibility of conservation is determined 
and a planning program is approved by Council. 

lUFORMATIOU 

2. Cori^espondence 

RESOLVED, TIIAT coiimiTini cations from the Vancouver Historical Society 
and Fairview Resident Owners be received. 


The meeting adjoiimed at approximately [j:10 p.m. 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON WATERFRONT 


January 31, 1974 


A meeting of the Standing Committee on Waterfront was 
held on Thursday, January 31, 1974 at 3:35 p.m. in No. 1 
Committee Room, third floor. City Hall. 


PRESENT: Alderman Linnell (Deputy Chairman) 

Aldermen Gibson and Massey 
Commissioner DuMoulin 


COMMITTEE 

CLERK : M. James 


RECOMMENDATION : 

1. Sign By-Law Amendments - Interim Report 


At the meeting of the Committoo the Director ol" iMaimiiv i 
pubmitted a report which advised as follows: 

"On May 29, 1973, City Council adopted a recommendation of 
the Standing Committee of the Environment as follows: 

"That the Director of Planning and Civic Development 
be asked to revise his work program to include the 
revision of the Zoning By-law as it affects signs, 
so that the proposed By-law is ready for public 
hearings by May 1, 1974*" 

On September 29, 1973, the date for completion 
was extended to May 30, 1974 by resolution of 
City Council. 

The attached information pamphlet is an interim state- 
ment. It is intended as a vehicle to obtain opinion 
and feedback from City Council, the affected sign 
industries, and other interested parties." 

The Committee reviewed the information pamphlet dated 
January 1974 and entitled Sign Control point by point with the 
Assistant Director of Planning and Civic Development and made 
certain amendments . to the text. 

After revising the draft information pamphlet the Committee; 
RECOMMENDS 

THAT the information pamphlet dated January 1974 en- 
titled Sign Control as amended by this Committee today 
be referred to Council for consideration at the next mf>r>finq 
of Council and then circulated publicly for public comment to 
be returned to the Director of Planning by March 1st, 1974. 

(The information pamphlet, as amended, is attached) 

INFORMATION : 

2. Development Permit Application #64335 

North Foot of Rogers Street 
B. C. Sugar Company Ltd 


standing Committee of Council 
on Waterfront 

January 31, 1974 
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Clause No. 2 cont'd 


The Director of Planning and the Waterfront Study Consultant, 
as instructed by the Committee reported on the Development Permit 
Application of B. C. Sugar. The Director of Planning and the Water- 
front Consultant recommended: 

" THAT the Committee indicate to the Technical Planning 
Board that they are satisfied that their concern about 
public accessibility to the waterfront is being communi- 
cated to and appreciated by waterfront owners; 

THAT they have no objection to the Technical Planning 
Board processing Development Permit Application 64335 
in the normal manner so that the proper permits can be 
issued." 

The Committee members discussed in detail the overall situation 
relating to this particular application and the Committee was advised 
that the Company has serious concerns in the areas of control, 
policing, safety, and maintenance relating to public use of their 
property. It was noted that this particular dock was only used 
by approximately 5 ships per year delivering raw material to the 
sugar refinery, but that this dock was also used extensively by 
other vessels for general cargo movement in and out of Vancouver, 
and that public access might raise problems of safety in that regard. 

The Committee was told that the opportunities for viewing areas 
of perhaps a better type were more available to the west of this 
area at the Campbell Avenue fish dock and, as there were traffic 
and transportation aspects connected with the Rogers Street access 
to B. C. Sugar, the Campbell Avenue access might be preferred in the 
future . 

As a result of the discussion the Committee; 
RESOLVED 

THAT the Technical Planning Board be advised that 
this Committee has no further comment on the application 
at this time, and that the B. C. Sugar Company Ltd. be 
commended for their cooperation in this present situation 
and the Committee, recognizing the Company's comments of 
cooperation in the future, ask the Steering Committee to 
pursue the matter further at the earliest convenience of 
all parties for further action at a suitable time. 


The meeting adjourned at approximately 5:15 p.m. 
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CITY OF VANCOUVER 

REGULAR COUNCIL MEETING 

A Regular meeting of the Council of the City of Vancouver was 
held on Tuesday, February 19, 1974, in the Council Chamber at 
approximately 2:00 p.m. 

PRESENT : Mayor Phillips 

Aldermen Bowers, Gibson, Harcourt, Hardwick, 
Linnell, Marzari, Massey, Rankin 
and Volrich 

ABSENT : Alderman Pendakur (Leave of Absence) 

CLERK TO THE COUNCIL : D. H. Little 

PRAYER The proceedings in the Council Chamber were opened with 

prayer , 

ACKNOWLEDGMENT 

The Mayor acknowledged the presence in the Council Chamber of 
Provisional Members of the Vancouver Junior League and students from 
the Carnarvon Elementary School, under the direction of Mr, Dubois. 

'IN CAMERA ' MEETING 

The City Clerk advised that the 'In Camera' Committee approved 
the items for an 'In Camera' meeting later this day with the exception 
of the report of the Standing Committee on Civic Development on a 
meeting held 'In Camera' on Feb. 5th, which report should be dealt with 
in open Council this day and a property matter which it was agreed 
would be considered further 'In Cameia ' later this day from the 
point of view of whether it should be dealt with 'In Camera' or in 
open session. 

ADOPTION OF MINUTES 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT the Minutes of the Regular Council meeting (with the 
exception of the 'In Camera' portion), dated February 5, 1974, 
be adopted , 

- CARRIED UNANIMOUSLY 

MOVED by Aid, Hardwick, 
SECONDED by Aid, Linnell, 

THAT the Minutes of the Special Council meeting (Public Hearing) , 
dated January 31, 1974, be adopted. 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Linnell, 
SECONDED by Aid. Hardwick, 

THAT the Council resolve itselj into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 
DELEGATIONS AND UNFINISHED BUSINESS 

Birks Building: 

Vancouver Centre Development Limited 

At the meeting of Council on February 5, 1974, it was agreed 
to hear delegations on the matter of the proposed demolition of the 
Birks Building. The Council, also on February 5, 1974, deferred a 
Board of Administration report dated January 28, 1974 regarding the 
Vancouver Centre Development Limited, until this meeting. 

cont 'd . . . . 
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DELEGATIONS & UNFINISHED BUSINESS (cont'd ) 

Birks Building (cont'd ) 

Delegations were heard as follows: 

Mr. John Oliphant - brief filed - against the 

demolition of the Birks Building 
and requesting Council to defer 
approving the agreement to lease 

Mrs. 0. Wilkes - against the demolition of the 

Birks Building 

Mr. H. Kalman - against the demolition of the Birks 

Building and asking that previous 
action taken by Council be rescinded. 

MOVED by Aid. Volrich, 

THAT this whole matter be deferred pending a report from the 
Board of Administration on: 

(a) the City's legal position in the matter, 

(b) the present position from a planning point of view, 

(c) options which may be open to Council, 

(d) the possible consequences should Council not approve 
the proposed agreement; 

FURTHER THAT a Special Committee of Council be authorized to 
meet with representatives of the Vancouver Centre Development Limited 
to discuss the matter further, 

- CARRIED 

(Alderman Massey voted against the motion) 


COMMUNICATIONS OR PETITIONS 

1 . Motor Vehicle Testing Station 

The Council noted the followint^ communication from the 
Minister of Transport and Communications dated February 5, 1974: 

" I have received from the Honourable James G. Lorimer, 
Minister of Municipal Affairs, a copy of the letter you wrote to Mr. 
Lorimer dated January 21 and a copy of the motion passed by the 
Vancouver City Council on January 15, 1974, concerning the Motor- 
vehicle Inspection Station. 

I realize that the location of the Motor-vehicle 
Inspection Station in the City of Vancouver, at the corner of Alberni 
and Bidwell Streets, is not an ideal location for this facility in the 
light of existing traffic patterns and the development of the West End 
of Vancouver. My Department has been discussing with the Department 
of Public Works the future requirements for motor-vehicle inspection 
stations in Vancouver and there is a clear awareness that there needs 
to be some relocation of facilities. These discussions are in the 
early stages and it is not possible at this time to say what changes 
will take place. 

I think it is necessary to point out to you that since 
the Provincial Government took over the Vancouver Motor-vehicle Inspection 
Station at the request of your City Coun.-.i] in 1970, the addition of the 
Burnaby Motor-vehicle Inspection Station h;is been heavily used by 
citizens in the east part of your City, vLtizonr. who formerly had to 
travel to the Vancouver Inspection Stati >n for service. Additionally, 
the Richmond Motor-vehicle Inspection Stition has helped very considerably 
in servicing people in the southern areas ul: your City, again people 
who fomerly had to go to the Vancouver Inspection Station. 

You have my assurance that we are aware of the congestion 
problems that exist in the area of the Vancouver Inspection Station and 
in the long range we plan to do soraethinj; to relieve this condition." 


cont 'd . 
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COMMUNICATIONS OR PETITIONS (cont'd ) 

Motor Vehicle Inspection Station (cont'd ) 

MOVED by Aid. Hardwick, 

THAT the letter from the Minister of Transport and Communi- 
cations, dated February 5, 1974, be received and referred to the 
City Engineer and the Director of Planning for a watching brief 
on this matter. 


- CARRIED UNANIMOUSLY 

2. Professional Wrestling on Sunday 
(Sunday Sports By-law No. 3711) 

The Council noted the following letter from the Northwest 
Wrestling Promotions dated February 6, 1974: 

"I would like to have the Sunday Sport's Bylaw #5711, 
anended to persiit Professional V;restlirig on Sundays from 
, 1:30 p.m. to 6:00 p.m. in the City of Vancouver. 

^The reason for n.y request being the availabilitiv of 
builaings sucn as the P.N.E. Agrodome and the Pacific 
Coliseua. 

^-onio perEits Professional .Vrestling on Sundays 
and they have inprovea their attendance considerably at 
these events, 

, ,J believe other saorts such as Professional roctb--.ll 
and Proiessional iiockjy are allowed to perfom on Sundays 
betv/een desigi^ated hours. 

Thanking you for your consideration, " 

MOVED by Aid. Linnell, 

THAT the Corporation Counsel be instructed to bring in an 
amendment to the Sunday Sports By-law No. 3711 to include wrestling. 

- CARRIED UNANIMOUSLY 

3. Comments on Mr. C. Campbell's Minority 
Report on False Creek 

The Council noted a letter from Alderman Hardwick dated 
February 12, 1974, commenting on statements made by a former 
employee of the Planning Department concerning False Creek. 

MOVED by Aid. Rankin, 

THAT the letter from Alderman Hardwick be received. 


- CARRIED UNANIMOUSLY 


BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS 

A. BOARD OF ADMINISTRATION 

General Report, February 15, 1974 

Works and Utility Matters (February 15, 1974 ) 

The Council considered this report which contains three 
clauses identified as follows: 


CI. 1: Flat Rates for Property Owners' share of 

Completed Local Improvement Projects 
CI. 2: T.V. Inspection of Sewers 
CI. 3: Delta Landfill: Supply of Cover Material 

MOVED by Aid. Bowers, 

THAT the recommendations of tlie Board of Administration con- 
tained in clauses 1, 2 and 3 of this report be approved. 

- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd ) 

BOARD OF ADMINISTRATION 

General Report, Feb. 15, (cont'd) 

Building and Planning Matters (February 15, 1974 ) 

The Council considered this report which contains four clauses 
identified as follows: 

CI. 1: Building By-law - Board of Appeal 

CI. 2: Building Permit Application for alterations 

to Existing Duplex Dwelling at 3541 Point Grey Road 
CI. 3: Strata Title Application - New Construction 

2777 Oak Street 
CI. 4: Strata Title Application - New Construction 

680 East 5th Avenue 

MOVED by Aid. Bowers, 

THAT the recommendations of the Board of Administration con- 
tained in Clauses 1 and 2 of this report be approved. 

- CARRIED UNANIMOUSLY 

Strata Title Application: New Construction 
2777 Oak Street (Clause 3) 


MOVED by Aid. Hardwick, 

THAT the application of Glenfield Holdings Ltd., under the 
Strata Titles Act re new apartment development at 2777 Oak Stre'=*t 
be approved subject to application of relevant City By-laws. 

- CARRIED UNANIMOUSLY 

Strata Title Application: New Construction 
#680 East 5th Avenue (Clause 4) 


MOVED by Aid. Hardwick, 

THAT the application of Farmers & Merchants Trust Co. I,td . , 
under the Strata Titles Act re new apartment development at 
#680 East 5th Avenue, be approved subject to application of 
relevant City By-laws. 

- CARRIED UNANIMOUSLY 


Fire and Traffic Matters (February 15, 1974 ) 

MOVED by Ald.Linnell, 

THAT the recommendation of the Board of Administration contained 
in this report on the subject of Conversion of Fire Department Radio 
System, be approved, 

- CARRIED UNANIMOUSLY 


Finance Matters (February 15, 1974 ) 

This report of the Board of Administration contains seven 
clauses identified as follows: 


CI . 

1 : 

Investment Matters (Various Funds) December, 1973 

CI. 

2: 

Marine Insurance 

CI . 

3: 

Tender - Electric Lamps, Starters and Ballasts 

CI . 

4: 

Request for Grant Equal to Taxes: 



Hospital Properties 

CI . 

5: 

1973-1974 L.I. P. - Report No. 2 

CI . 

6: 

Tender Awards 

CI . 

7: 

Theatre Rental: CKNW Orphans Fund 


cont 'd 
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BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd ) 

BOARD OF ADMINISTRATION 

General Report, Feb. 15 (cont'd ) 

Finance Matters (cont 'd) 

The Council took action on this report as follows: 

MOVED by Aid, Bowers, 

THAT the recommendations of the Board of Administration con- 
tained in Clauses 1, 2 and 3 of this report be approved. 

- CARRIED UNANIMOUSLY 

Request for Grant Equal to Taxes: 
Hospital Properties (Clause 4) 

MOVED by Aid. Volrich, 

THAT a grant in lieu of taxes be made to the following two 
hospitals in the amounts as listed (exclusive of local improvement 
charges) : 

Holy Family Hospital $4,960.02 
St. Vincent's Hospital 7,065.83 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 

MOVED by Aid, Linnell, 

THAT Clauses 5 and 6 of this report be received for 
information , 

- CARRIED UNANIMOUSLY 

Theatre Rental: CKNW Orphans Fund (Clause 7 ) 

MOVED by Aid, Bowers, 

THAT a grant of $400 be made to the CKNW Orphans Fund, 
to be applied towards the $1,200 rental of the Queen Elizabeth 
Theatre , 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 


Property Matters (February 15, 1974 ) 

The Council considered this rcjport which contains three clauses 
identified as follows: 

CI. 1: Acquisition for Park Site - 1139 Pendrell Street 
CI. 2: Acquisition for Knight Street Widening 

1392 East 28th Avenue 
CI. 3: Acquisition for Keplotting and Future Boundary 

Road Widening, 4885 Boundary Road 

MOVED by Aid. Harcourt, 

THAT the recommendations of tlio Board of Administration 
contained in clauses 1, 2 and 3 of this report be approved. 


- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION. DEPARTMENT OTHER REPORTS (cont'd ) 

B. DEPARTMENTAL REPORT 
February 15, 1974 

Works and Utility Matters (February 15, 1974 ) 

Paper Recycling Project: 
City Collection 

MOVED by Aid. Bowers, 

THAT this report of the City Engineer be received and approval 
be given to X-Kalay Foundation Society to collect paper from a 
fourth area in the City on the same basis as the City collection 
with the Society being responsible for its own notices and, 

FURTHER THAT the location be determined by the City Engineer 
in consultation with the X-Kalay Foundation Society. 

- CARRIED UNANIMOUSLY 


Building and Planning Matters (February 15, 197 4) 

The Council considered this report which contains five clauses 
identified as follows: 

CI. 1: Park Extensions, Strathcona 
CI. 2: Strathcona Lineai- Park 

CI. 3: Boat Shelter - 23 South Renfrew Street 
CI. 4: Proposed Public Housing Projects for 

Senior Citizens - Kitsilano 
CI. 5: Proposed Zoning By-law amendments: 

between Drake and Cordova Streets 

The Council took action on this report as follows: 

Park Extensions, Strathcona (Clause 1 ) 

MOVED by Aid. Hardwick, 

THAT the recommendations of the Director of Planning contained 
in this report, be approved. 

- CARRIED UNANIMOUSLY 

Strathcona Linear Park (Clause 2) 

MOVED by Aid. Marzari, 

THAT the recommendations of the Director of Planning and the 
City Engineer, contained in this report, be approved. 

- CARRIED UNANIMOUSLY 

Boat Shelter: 23 South Renfrew Stroet (Clause 3 ) 

MOVED by Aid. Bowers, 

THAT, pursuant to request received, permission be granted to 
hear a delegation on this matter and arrangements be left in the 
hands of the City Clerk. 

- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION. DEPARTMENT OTHER REPORTS (cont'd ) 

DEPARTMENTAL REPORT 
February 15 (cont'd ) 

Building and Planning matters (cont 'd ) 

Proposed Public Housing Projects for 
Senior Citizens; Kitsilano (Clause 4 ) 

MOVED by Aid, Hardwick, 

THAT the recommendation of the Director of Planning contained 
in this clause be approved. 

- CARRIED UNANIMOUSLY 

Proposed Zoning By-law amendments lor both 
sides of Granville Street, between Drake 
and Cordova Streets (Clause 5) 


MOVED by Aid, Harcourt, 

THAT the information submittecl by the Director of Planning 
in this clause be received, 

- CARRIED UNANIMOUSLY 

Licenses and Claims Matters (February 15 ) 

The Council considered this r^^port which contains two clauses 
identified as follows: 

CI. 1: Pacific National Rxhibition: 

Extension of Time tor Sunday Sports 
CI. 2: Possession of Knives in Public Places 

The Council took action as follows: 

Pacific National Exhibition: 

Extension of Time for Sunday Sports (Clause 1 ) 

MOVED by Aid. Volrich, 

THAT this report of the Corporation Counsel be received; it 

being understood that the Corporation Counsel will report further 
on sports activities not being restricted to concluding at 6:00 p.m., 
as referred to in the following excerpt from By-law No. 3711, 
Section 3(b): 

"no such game or sport shall be commenced before half past 
one o'clock in the afternoon or be continued after six 
o'clock in the afternoon". 

- CARRIED UNANIMOUSLY 

Possession of Knives in Public Places (Clause 2) 

MOVED by Aid. Volrich, 

THAT this clause be referred back to the Corporation Counsel 
with the request that he prepare the most appropriate by-law, for 
Council consideration, to give effect to the following: 

"that no person being in a public place shall have in his 
possession a knife or reasonable facsimile without lawful 
excuse. " 

- CARRIED 

(Aldermen Harcourt, Massey and Rankin voted against 
the motion) 

MOVED by Aid. Rankin, 

THAT the Council, through the Canadian Federation of Mayors and 
Municipalities, request the Federal Government to amend the Criminal 
Code to the effect that no person being in a public place shall 
have in his possession a knife or reasonable facsimile without 
lawful excuse, 

- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION. DEPARTMENT fc OTHER REPORTS (cont'd ) 

DEPARTMENTAL REPORT 
February 15 (cont'd) 

Finance Matters (February 15) 

POSER & RESER Expenditures 

MOVED by Aid. Bowers, 

THAT the information in this clause submitted by the Director 
of Social Planning be received. 

- CARRIED UNANIMOUSLY 

C. Strata Title Application: 

New Construction, 1790 West 11th Avenue 

The Board of Administration, under date of February 15, 1974, 
submitted the following report: 

" The Director of Planning and the Director of Finance report 
as follows :- 

"In accordance with the City's current regulations governing 
the approval of Strata Titles Applications for new buildings, 
an application has been received from Landmark Projects Corp. 
Ltd., for approval of a Strata Plan for a new three storey 
with basement, wood frame apartment building, containing four- 
teen dwelling units at 1790 West 11th Avenue. 

The applicants have submitted a prospectus which provides the 
following information under the appropriate sections of the 
regulations : - 

N.B . See appendix "A" for site plan. 

Section 1(2) - Financing 

The Director of Finance has reviewed the prospectus with 
regard to the financing information and finds the following :- 

Subsection (a) - The true interest on financing 

Financing for a first mortgage has been arranged through - 

Investors Syndicate, 
211 Peirierton Building, 
744 West Hastings Street, 
Vancouver, B.C. 

Mr. H. G. Marshall, Branch Manager. 

The interest rate is 10% per annum with a 5 year term and 
an amortisation period of 30 years. The lender will loan 
up to 75% of the purchase price subject to Investors Syn- 
dicate approval of the purchaser's application. 

Second mortgage financing of $5,000.00 is available to 
those who qualify through - 

B.C. Government, 
J Home-Owner Assistance, 

Department of Finance, 
827 Fort Street, 
Victoria, B.C. 

Mr. S. Hamilton, Provincial Administrator. 


The interest rate is 8 3/1% per anniim with no term and an 
amortization period equal to that of the first mortgage 
(in this case 30 years) . 

The purchaser has the option of arranging his or her own 
financing. 

Subsection (b) - Any bonusing of Financing 

A $50.00 application fee is charged by Investors Syndicate 
upon approval of the first: mortgage application. 


cont 'd 
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BOARD OF ADMINISTRATION. DEPARTMENT OTHER REPORTS (cont'd ) 


Strata Title Application: 

New Construction, 1790 West 11th Avenue (cont'd) 

Subsection (c) - Details of a management Contract and 
tnonthly servicing 

Attached to the prospectus is a copy of the proposed contract 
under which Landmark Projects Corporation Limited undertakes 
to manage the project for the Strata Corporation for a period 
of one year. 

The building manager will arrange for all maintenance duties 
(hallways, grounds, etc.) and monthly bills (water, hydro, 
etc.) will be routed to Lancmark Projects head office where 
they will be paid from the ironthly maintenance assessments 
collected on behalf of the Strata Corporation. 

Subsection (d) - Taxes and all other costs 

Taxes are estimated as follows: 


Suite Number 

Amount 

#101 

$320.00 

#102 

$350.00 

#103 

$330.00 

#104 

$350.00 

#201 

$280.00 

#202 

$310.00 

#203 

$295.00 

#204 

$310.00 

#205 

$220.00 

#301 

$280.00 

#302 

$310.00 

#303 

$295.00 

#304 

$310.00 

#305 

$220.00 


The Provincial Home-Owner Giant, currently at $200 will 
reduce the gross taxes by $200 in those cases where the 
owner occupies the suite, but if he rents it out to 
someone else he would not be eligible. 

Monthly maintenance assessments are based upon the 
proposed operating budget and are listed as follows:- 


Suite Number 

Amount 

#101 

$66.00 

#102 

$66.00 

#103 

$66.00 

#104 

$67.50 

#201 

$64.00 

#202 

$64.00 

#203 

$64.00 

#204 

$66.00 

#205 

$37.00 

#301 

$65.00 

#302 

$65.00 

#303 

$65.00 

#304 

$66.00 

#305 

$37.00 


The purchaser is responsible for his light, telephone 
and cablevision bills. 

The proposed operating budget for the building is as 
follows : - 

Fixed Costs 

Management fees 
Insurance 
Annual Meeting 
Audit 


$2,400.00 
1,600.00 
100.00 
100.00 
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Strata Title Application: 

New Construction, 1790 West 11th Avenue (cont'd) 


Operating Costs 


Heat and Light 

Water 

Scavenging 

Laundry 

Intercom 

Caretaker 

Maintenance and 


$1,600.00 


300.00 
400.00 
300.00 
400.00 


repairs 


1,800.00 
500.00 


Reserve 


800.00 


$10,300.00 


Annual receipts from 
monthly assessments 


$10,300.00 


There are no other costs that wg are aware of. 

Subsection (e) - Shared facilitief^ and common areas 

The Director of Planning has examined the prospectus 
and plans and finds the following :- 


All property not specified in the registered Strata 

Plan as included in a purchaser's Strata Lot is maintained 

cuid administered as 'common property*. This includes - 


All common areas and walkways within the building 
designed for the use of all strata lot owners. 


There are 23 parking stalls included in the under- 
ground lot. One stall is assigned to each purchaser 
for his exclusive use. The remaining stalls may be 
used for guest parking, storage, etc., at the discre- 
tion of the Strata Corporation. 

Laundry Room 

This large room in the underground lot is common 
property, contains the laundry machines and facilities 
and is designed for the exclusive use of the strata lot 
owners . 

Locker Room 

All common property with one locker being assigned 
to each strata lot owner for his exclusive use. 

Miscellaneous Rooms 

These include the boiler, electrical, elevator and 
garbage rooms all located in the underground area and 
all common property to be used at the discretion of 
the Strata Corporation. 


All outside patios are drawn in the Strata Plan as 
pertaining to individual strata lots. Patios are 
for the exclusive and private use by each strata lot 
ov.'ner of a main floor suit^. Patios are not common 
property. 

Balconies 

Balconies arc also included in the Strata Lot area 
thus, they are doriqned fer i he private and exclusive 
use by their strata lot ounerr. (2nd and 3rd floor 
purchasers). Balconies ai e not common property. 


Coimon Property 


Hallways and Lobby Areas 


Parking 


Patios 


cont 'd . 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd ) 
Strata Title Application: 

New Construction, 1790 West 11th Avenue (cont'd) 
Exterior Side-yards 

Exterior side-yards (excluding suite patios) 

are common property and are for the exclusive use of 

all strata lot owners. 

Attached to the prospectus also is a copy of by-laws proposed 
for the Strata Corporation. 

Section 1(3) - Quality of Construction 

The City Building Inspector advises that he has received 
a letter from Daine M. Sarter, Architect, in which he 
states that the above building compares favourably with 
the control standards set by the C.M.K.C., as contained in 
the Canadian Code for Residential Construction." 


Your Board submits the foregoing report for the CONSIDERATION 
of Council. " 

MOVED by Aid. Hardwick, 

THAT the application of Landmark Projects Corp. Ltd., under 
the Strata Titles Act re new apartment development at 1790 West 
11th Avenue, be approved subject to application of relevant 
City By-laws . 

- CARRIED UNANIMOUSLY 

D, Strata Title Application: 

New Construction, 1725 Pendrell Street 

The Board of Administration, under date of February 15, 1974, 
submitted the following report: 

'The Director of Planning and the Director of Finance report as follows: 

"In accordance with the City's current regulations governing the 
approval of Strata Titles applications for new buildings, an application 
has been received from DAON Development Corporation Ltd., for approval 
of a Strata Plan for a new 17 storey high-rise apartment building 
containing 104 dwelling units at 1725 Pendrell Street. 

The applicants have submitted a prospectus which provides the following 
information under the appropriate sections of the regulations: 

N. B : See Appendix 'A' for site plan. 

Section 1 (2) - Financing 

The Director of Finance has reviewed the prospectus with regard to the 
financing information and finds the following: 

Subsection (a) - The True Interest On Any Financing : 

The prospectus states that First Mortgages in the 
amount not to exceed 90% of the sale price may be 
arranged through the Royal Trust Company, Royal Trust 
Tower, Bentall Centre at 9% interest for a five year 
term and a 30 year amortization period. 

Purchasers may ai range their own financing at no extra 
cost . 

Second Mortgages of up to $5,000 are available to tliosc 
who qualify from the Clovernment of British Columbia. 

The Mortgages arc insured by tlie Mortgage Insurance 
Company of Canadti at 1-3/4% of the mortgage amount. 


cont 'd . 
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BOARD OF ADMINISTRATION, DEPARTMENT St OTHER REPORTS (cont'd ) 
Strata Title Application: 

New Construction, 1725 Pendrell Street (cont'd) 

Subsection (b) - Any Bonusing of Financing : 

There is no bonusing of financing. 

Subsection (C) - Details of a Management Contract S Monthly Servicing Costs : 

A Management Contract for One year between D.D.L. 
Management Ltd. (a wholly owned subsidiary of DAON 
Development Corporation) and the Strata Corporation 
will be entered into. 

Under the Strata Titles Act, a Management Contract may 
be terminated on 90 days notice, at the option of the 
owners. 

Management fee will be $6,00 per unit per month. 

D.D.L. Management Ltd. will be responsible to the Strata 
Corporation for the operations and maintenance of the 
common area of the Strata Corporation. 

Estimated Monthly Servicing Costs 

One Bedroom - approximately $42.53 per month 

One-half Bedroom - approximately $46.96 per month 
Two Bedroom - approximately $50.09 per month. 

Included intthe above are salaries for Resident 
Caretaker, Fuel, Electricity for Common Areas, 
Insurance, Management Fee, Allowance for Repairs 
and Maintenance to the Conraion Areas. 

There is no reserve but each owner shall pay an 
equivalent of three months maintenance fee when 
purchasing his unit which will be credited to the 
Strata Corporation Reserve Fund. This Reserve Fund 
will be placed in an interest bearing bank account, 
to be used at the discretion of the Strata Corporation 
Owners . 

Subsection (d) - Taxes S All Other Costs : 
Estimated Annual Taxes 

One Bedroom - approximately $665.00 gross 

One -half Bedroom - approximately $710.00 gross 
Two Bedroom - approximately $750.00 gross. 

The Provincial Government provides the Home Owners 
Grant of $200.00 per year for owners who reside in 
the Strata unit as their primary residence. The 
amount of the applicable Home Owners Grant would be 
deducted from the estimated gross taxes for those who 
qualify. There are no other costs that we are aware 
of. 

Subsection (e) - Shared Facilities ^ Common Ai-eas : 

The Director of Planning lias examined the prospectus 
and plans and finds tlie following: 

Except for the 104 Strata Lots, all other portions 
of the site and structure are common property. 

cent 'd . . . . 
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\ BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd ) 

Strata Title Application: 
1 Ne w Construct i on, 1725 P endrell St re^et (cont 'd ) 

Shared Facilities 
1 — — — - — 

! 

I The Laundry Room and Locker Room are provided for the 

i use of the Strata Corporation owners. One locker will 

be assigned to each owner. The Outdoor Swimming Pool 
j will be for the use of all owners of the Strata Plan 

j Corporation. 

! Parking 

124 parking spaces are provided on three levels below 
the main floor. 

i One underground parking space will be assigned to each 

I owner. A limited number of extra spaces will be 

available. 

j 

j Balconies S Patios 

Balconies and Patios are part of the Common Area and not 

part of the individual Strata Lots. Each Strata Lot 

owner will have the exclusive use of the adjacent 
balcony or patio. 


Section 1 (3) - Quality of Construction 

The City Building Inspector advises that he has received a letter from 
Denis Tusar Associates, Architects S, Planners, advising the above 
building is based on C.M.H.C. standards, comparing facourably with the 
quality control requirements as contained in the Canadian Code for 
Residential Construction." 


Your Board submits the foregoing for the CONSIDERATION of 
Council. ' 


MOVED by Aid, Hardwick, 

THAT the Application of DAON Development Corporation, under the 
Strata Titles Act re new apartment development at 1725 Pendrell 
Street, be approved subject to application of relevant City By-laws. 

- CARRIED UNANIMOUSLY 


E. Report of Standing Committee on 

Social Services, January 31, 1974 

The Council considered this report which contains six clauses 
identified as follows: 

Grant Request for a Fraserview Neighbourhood 
Services Community Worker 
Lengthy Delays encountered by People 
Applying for Mincome 
Welfare Line-ups 

Management of tho Dangerous Patient in 
Vancouver 

Vancouver Indian Centre Requests for Assistance 
Grant Request - Vancouver Peoples ' Law School 


CI . 

1 : 

CI . 

2: 

CI . 

3: 

CI , 

4: 

CI . 

5: 

CI. 

6: 


The Council took action as follows: 


cont 'd , 
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BOARD OF ADMINISTRATION. DEPARTMENT &; OTHER REPORTS (cont'd ) 

Report of Standing Committee on 
Social Services, January 31 (cont'd) 

Grant Request for a Fraserview Neighbhourhood 
Services Community Worker (Clause 1) 

MOVED by Aid. Rankin, 

THAT the recommendations of the Committee contained in this 
clause be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 

Clauses 2 and 3 

MOVED by Aid. Rankin, 

THAT the recommendations of the Committee contained in these 
two clauses be approved . 

- CARRIED UNANIMOUSLY 

Management of the Dangerous 
Patient in Vancouver (Clause 4) 

MOVED by Aid. Rankin, 

THAT the recommendations of the Committee contained in this 
clause be approved after changing recommendation (A) to read as 
follows : 

"THAT the Council of the City of Vancouver request the 
Attorney-General to develop an assessment centre for 
potentially dangerous mentally ill persons as part of 
the Remand Centre to be located across from the new 
Courts ; " 

(underlining indicates change) _ carried UNANIMOUSLY 

Clauses 5 and 6 

MOVED by Aid. Rankin, 

THAT the information submitted by the Committee in these two 
clauses of the report be received. 

- CARRIED UNANIMOUSLY 


F. Report of Standing Committee on 
Finance and Administration, 
January 31, 1974 


The Council considered this report which contains four clauses 
identified as follows: 

CI. 1: Store Closing Hours 

CI. 2: Civic Grants: Social Services 

CI. 3: Cultural Grants 

CI. 4: Preliminary 1974 Operating Budget 
Priority Review 

MOVED by Aid. Bowers, 

THAT the rocommciidation ol' the Committee contained in clause 2 
of this report be approved and the information set out by the 
Committee in clauses 1, 3 and 4 be received. 


- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd ) 

G. Report of Standing Committee on 

Civic Development, February 5, 1974 

The Council considered this report which contains three clauses 
identified as follows: 


The Council took action as follows: 

False Creek: 1974 Capital Budget (Clause 1 ) 

MOVED by Aid. Hardwick, 

THAT the recommendation of the Committee contained in this 
clause be approved, and, 

FURTHER THAT the position of Planner III, as referred to in 
the Board of Administration report dated February 1, 1974, which 
report was deferred at the last meeting of Council, be approved. 


MOVED by Aid. Hardwick, 

THAT the recommendations of the Committee contained in these 
two clauses be approved. 


The Council recessed at approximately 3:55 p.m., and following 
an 'In Camera' meeting in the Mayor's Office reconvened in open 
session in the Council Chamber at approximately 5:30 p.m., with 
the same members, with the exception of Alderman Marzari, present. 


BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

H. Report of Standing Committee on 
Housing, February 5, 1*974 


The Council considered this report which contains three clauses 
identified as follows: 


CI. 1: Senior Citizens Housing Site: 

Association of Benevolent Craftsmen 

CI. 2: Acquisition of Land at 22nd and Crown for a 
Cooperative Housing Proposal 

CI . 3 : Anchor Hotel 


MOVED by Aid. Harcourt, 

THAT the recommendation of tho Committee contained in clause 1 
of this report be approved, and tho information submitted by the 
Committee in clauses 2 and 3, be received. 


CI . 1 
CI. 2 
CI . 3 


False Creek: 1974 Capital Budget 
Citizens ' Advisory Panel 
Procedure for Public Involvement - 
False Creek 


- CARRIED UNANIMOUSLY 


Clauses 2 and 3 


- CARRIED UNANIMOUSLY 


- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

I. Report of Standing Committee on 
Social Services, February 3, 1974 

The Council considered this report which contains three clauses 
identified as follows: 


CI, 1: Probation Services Department and Provincial 

Courts (Family Division) - Reorganization 
CI. 2: C.P.I.C. System and Probationers 
CI. 3: Shelter - Emergency Accommodation Service 
Operated by the Provincial Government 

MOVED by Aid. Rankin, 

THAT the recommendations of the Committee contained in Clause 1 
of this report be approved, and the information submitted in 
clauses 2 and 3 be received . 

- CARRIED UNANIMOUSLY 


J. Report of Standing Committee on 

Community Development, February 7, 1974 

The Council considered this report which contains three clauses 
identified as follows: 


CI. 1: Public Meetings 

CI. 2: Grand view-Woodland Planning Program 
CI. 3: Champlain Heights Advisory Committee 

MOVED by Aid. Volrich, 

THAT the information submitted by the Committee in these 
three clauses of the report be received. 


- CARRIED UNANIMOUSLY 

K. Report of Standing Committee 

on Social Services, February 14, 1974 

The Council considered this report which contains two clauses 
identified as follows: 


CI. 1: Vancouver Indian Centre - Request for use of 

space at North Area Unit 
CI. 2: Vancouver Indian Centre - Request for Surplus 

City-owned Car 
The Council took action as follows: 


Vancouver Indian Centre - Request for 

Use of Space at North Area Unit (Clause 1) 


MOVED by Aid. Rankin, 

THAT the recommendations of "the Committee contained in this 
clause be approved, after inserting the words "until the end of 
the year" after the words "North Unit" in the first paragraph of 
the recommendation. 


- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 


Vancouver Indian Centre: Request loi- 
Surplus City-owned car (Clause 2) 


MOVED by Aid. Rankin, 

THAT the recommendation of the Committee contained in this 
clause be approved . 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd ) 


L. Report of Standing Committee on 

Community Development, February 14, 1974 

The Council considered this report which contains two clauses 
identified as follows: 

CI. 1: Appreciation of Neighbourhood Improvement Program 
CI. 2: Champlain Heights Advisory Committee 

MOVED by Aid. Volrich, 

THAT the recommendation of the Committee contained in clause 1 
of this report be approved, and the information submitted in 
clause 2 be received. 

- CARRIED UNANIMOUSLY 

During consideration of Clause 1, Alderman Volrich advised 
that he had received a letter from the Minister of Housing 
advising that consideration was being given to the designation 
of Gastown and Skid Road areas as Neighbourhood Improvement 
Program areas, as had been requested by the Council. 


M. Rezoning Application: G.V.R.D. 
4th Avenue and Wallace Street 


The Director of Planning submitted the following report 
under date of February 18, 1974: 

" An application has been received from Franklin Wiles, Greater 
Vancouver Regional District, requesting an amendment to the 
Zoning and Development By-law whereby the above-described 
property be re zoned from RS-1 One Family Dwelling District to 
RM-3A Multiple Dwelling District for the purpose of "Erecting 
an apartment building for senior citizens to be financed under 
Section 43 and 44 of National Housing Act". 

The architect's drawings, prepared by Keith-King and Freschi, 
Architects, forming part of the application and marked "received 
City Planning Office, January 16, 1974" indicate a three storey 
structure plus basement containing 99 units for senior citizens 
housing. 

The subject property is presently City-owned, City Council, on 
June 29, 1973, adopted a motion that the property be sold to the 
Greater Vancouver Regional District subject to a number of conditions 
one of which reads: 


"That the sale be subject to a submission of a scheme of 
development to the satisfaction of the Director of 
Planning, and a successfu] rezoning of the land to an 
F.S.R, not exceeding 1.0," 

On November 20, 1973, City Council adopted the recommendations of 
a report of the Standing Committee on Housing dated October 30, 
1973, which reads, in part: 

"That Council approve the CVRD Housing Dept.'s proposal 
for the development of the site at Fourth and Wallace 
for senior citizens housing on the basis of a three 
storey building density ol' 1.0 and RM-3A zoning," 


The RM-3A zone, requested in tho n|-.plication , allows a basic floor 
space ratio of i . which can be in.::reased through bonuses. Howeve 
the City Planning Deportment ha.; r.jquested a letter from the 
Greater Vancouver Regional Diptr.i<:t indicating thnt they, as owner 
of the property, will not develop I t to a floor space ratio 
exceed i ng L . , 


cont 'd . 
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BOARD OF ADMINISTRATION, DEPARTMENT fc OTHER REPORTS (cont'd) 

Rezoning Application: G.V.R.D. 

4th Avenue and Wallace Street (cont'd ) 

The plan as submitted does not conform to the side yard requirement 
on the western side of the property. If the plan is not amended 
it will require approval from the Board of Variance before a 
development permit can be issued. 

The Urban Design Panel on December 10, 1973, considered the proposal 
but did not make a recommendation. The Panel again considered the 
proposal on January 21, 1974, but "saw no justification for a change 
in its views". 

The Technical Planning Board at its meeting of February 8, 1974, 
recommended that the application be approved. 

On February 15, 1974, the Vancouver City Planning Commission endorsed 
the recommendation of the Technical Planning Board. 

It is RECOMMENDED that the reports of the Technical Planning 
Board and the Vancouver City PI anning Commission be received and 
the matter be referred for the oonnideration of Council at a Public 
Hearing. " 

MOVED by Aid, Hardwick, 

THAT the recommendation of the Director of Planning contained 
in this report be approved, and, therefore, the matter be referred 
to a public Hearing, 

- CARRIED UNANIMOUSLY 

N. Report of Special Committee re 

Orpheum Theatre, February 18, 1974 

It was agreed to defer consideration of this report pending 
the hearing of delegations later this day. 

0. Report of the Standing Committc^e 

on Civic Development, February 5, 1974 

The Council noted a report from Aldermen Hardwick and Massey 
on behalf of the Standing Committee on Civic Development, dated 
February 5, 1974, as follows: 

" CONSIDERATION 

1. Termination of month- to-monl h Tenancies 
between Alder and Ash Streets in Area 6, 
False Creek 


The Development Consultant submitted the following report 
under date of February 4, 1974: 

"introduction 

On 18 December, 1973 Council approved a report from the Development 
Consultant regarding "Procedural Plans for the Development of City 
Owned Lands in Area 6 False Creek" which contained among other 
things the recommendation that the first stage extend from approx- 
imately Ash Street to Alder Street, and the procedure for the appoint- 
ment of design teams to prepare design concepts. 

Concurrently with this report, the Development Consultant is 
recommending the composition of the design teams, and a procedure 
which calls for the design concepts to be completed by the 22nd 
April and for rezoning to be completed by the end of June. 


cont 'd . 
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BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd ) 

Report of Standing Committee on 

Civic Development, February 5 (cont'd ) 

It is anticipated that construction on certain elements of the 
first stage such as the park, marina and some of the dwelling units 
can be started during the summer or early fall of this year. 

The City has a number of tenants on the first phase property all 
of whom have leases on a month-to-month basis. 

The Property and Insurance Department wrote all tenants on the 
first phase property on 28th December, 1973 advising them of the 
then tentative timetable and advising them that a further notice 
to vacate would be mailed to them as soon as the timetable was 
confirmed. 

Arrangements ar«; currently being made by the Engineering Department 
to commence dredging and preparation of the shoreline for the 
Heather Street civic marina. In this regard notice has already 
been sent to Johnston Terminals requiring them to vacate about 
4 acres for this purpose. 

We have now determined in consultation with the Engineering Depart- 
ment that vacant possession will be required effective 1st July, 
1974. This will permit the completion of several site preparation 
activities required to meet the proposed construction schedule. 
These activities include the installation of trunk and feeder sewers, 
preparation of crossings and road access, the preparation of grades 
for muricipal services and the demolition of buildings and foundations. 

One of the leases has major complications that one being the lease 
of 20+ acres of City land to Johnston Terminals. 

Johnston Terminals 

Johnston Terminals is a large consolidator and distributor of 
freight. The facilities in False Creek are located on 16.5 acres 
owned by Johnston Terminals in Area 6 between approximately Ash 
Street and the Gamble Bridge and 20+ acres leased from the City next 
west, and 15 acres leased from Marathon on the north side of the 
Creek. The facilities in Area 6 handle two million tons annually, 
the inbound and outbound service involving some 970 barges and 
4,800 railcar movements per year plus coastal shipments and trucks, 
all employing approximately 400 persons. 

In recognizing the importance of the distribution function to the 
downtown area. Council adopted on 20th November, 1973 the follov/ing 
policy regarding wholesale distribution facilities: 

"Wholesale and distribution facilities which need to be 
adjacent to do\vTitown should be principally east of Cambie 
Street, preferably east of Main Street and should preferably 
not be on the waterfront." 

Studies that the Development Group and others have made of the 
Johnston Terminals operation show that their service is important 
to the dov/ntown area and that a location in the False Creek area 
is justified. 

The 20+ acres, leased from the City ;3ince 1970 on a month-to-month 
basis, are used primarily for outdoor storage. The 15 acres leased 
from Marathon until 1975 are used in connection with household goods, 
and consolidatioi. for Vancouver I-land. 

Representatives of Johnston Termina]:3 have expressed extreme concern 
over the prospect of termination of both leases. 

The Development Group has examined with Johnston Terminals other 
locations in the False Crock area ccinforming to this above stated 
Council policy but none are now available which are economic and 
acceptable. 


cont 'd . 
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BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd ) 

Report of Standing Committee on 

Civic Development, February 5 (cont'd) 

Johnston Terminals have proposed the possibility of moving some 
portions of the Johnston Terminal's operation out of the False Creek 
area and rearranging the balance so as to be able to operate out 
of the 16 acre site which they own plus property to the south owned 
by the City and the C.P.R. plus three or four acres of the City's 
Gamble Yard property to the east plus a small portion of the City 
owned land to the west. 

With respect to Cambie Yard, the Engineering Department has 
examined this carefully with the Development Group, and the con- 
clusion is that the entire site, except possibly a small area near 
the centre, is required to accommodate the sand, gravel, maintenance 
of equipment operations, and the parking of vehicles tied to those 
operations, all of which are related to the Inner City area. 

With respect to additional property to the west, the Development 
Group believe that given the limited area surrounding the marina, 
and after providing for noise and landscaping treatment, that all 
the land to the west of Johnston Terminals will be required. However, 
the lands leased adjacent to the present dock facilities could 
'Continue to be leased for a further period. The lands are critical 
to the Company's operation and amount to approximately ^ acre. 

With respect to the property to the south of the Johnston's site 
we do not anticipate difficulty in assembling this property as 
the City leases are month-to-month. 

The City does however, control other property in the False Creek 
Basin v^ich might be suitable for accommodating some of the Johnston 
Terminals vehicles now parked at the Company's site. There are 
approximately three acres west of Main Street and south of Terminal 
Avenue which we believe could be made available for this purpose. 
There is also adjoinging property owned by Ocean Cement which could 
possibly be leased for these purposes. This would not be as con- 
venient for Johnston Terminals since their vehicles are directly 
tied to the operations on the site, but it is a possibility to be 
•xplored. 

Finally, when Johnston Terminals are considering any permanent re- 
development of their site, the recent Council decision on the 
Cambie Street replacement location be noted in their design plans; 
this being a replacement right-of-way of 100' to the west of the 
present alignment. " 

The Committee discussed the report in detail with the 
Development Consultant and other officials present. 

RECOMMENDED 

1. THAT the Supervisor of Property and Insurance be instructed to 
write all tenants on the first phase property with the exception 
of Johnston Terminals advising them that leases will be 
terminated at the end of June with vacant possession to be 
delivered to the City effective Ist July, 1974; 

FURTHKR THAT the Supervisor of l>roperty and Insurance take ^,\to 
consideration, when writing to these tenants, tlio Enninoertnp 
Department's (Icadllnt; thito for land roqulrcmonts for suwtu- work 
at thi) foot of Oak Street and vary tho poasosslon date 
accordingly , 


cont 'd . 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

Report of Standing Committee on 

Civic Development, February 5 (cont'd) 


2. THAT, with respect to Johnston Terminals, 

(a) the Supervisor of Property and Insurance send a notice to 
Johnston Terminals advising them that the City wishes to 
obtain as much as possible and preferably all of the City 
land now leased to Johnston Terminals with vacant possession 
1st July, 1974, and, that discussions will be continuing 
with them regarding their possible utilization of other 
properties in the False Creek Basin; 

(b) the Director of Planning report to Council on the basin 
wide planning implications of permitting Johnston Terminals 
to redevelop their 16 acre site utilizing additional pro- 
perty to the south and north; 

(c) the Supervisor of Property and Insurance, together with the 
Development Group, be authorized to continue negotiations 
with Johnston Terminals along the above lines, with report 
back to Council . 


There being no cLUorura present, the above is submitted for 
Council 'S 'CONSIDERATION. ' 


MOVED by Aid. Hard wick, 

THAT the recommendations submitted by Aldermen Hardwick and 
Massey, set out in the foregoing report, be approved. 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Hardwick, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 

BY-LAWS 

1. BY-LAW TO AMEND BY-LAW No. 3575 BEING THE 

ZONING AND DEVELOPMENT BY-LAW (Kitsilano Area ) 

MOVED by Aid. Gibson, 
SECONDED by Aid, Hardwick, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Gibson, 
SECONDED by Aid. Hardwick, 

THAT the By-law be given second and third readings and the 

Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

(The By-law was deemed read accordingly) 
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BY-LAWS (cont 'd ) 

2. BY-LAW TO AMEND BY-LAW No. 2194 
BEING THE FIRE BY-LAW 


MOVED by Aid. Harcourt, 
SECONDED by Aid, Hardwick, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Hardwick, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

(The By-law was deemed read accordingly) 


MOTIONS 

1. Allocation of Lands for Road Pui'poses 
(4851 Knight Street) 


MOVED by Aid. Rankin, 
SECONDED by Aid. Volrich, 

THAT WHEREAS the registered owners have conveyed to the 
City of Vancouver, for road purposes, the following des- 
cribed lands : 

1) East 7 feet of Lots 20 and 21, except the West 10 feet 
of each of said Lots now lane. Block 4 of Block 5, 
District Lots 391 and 392. 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for road purposes. 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed be, and the same are hereby accepted and allocated 
for road purposes, and declared to form and constitute portions 
of road. 

- CARRIED UNANIMOUSLY 

2. Closing and Stopping up: Lane East 

of Cambie Street, South of Georgia Street 
(Sandman Inn Vancouver Ltd . ) 


MOVED by Aid. Rankin, 
SECONDED by Aid. Volrich, 

THAT WHEREAS - 

1. The City of Vancouver is the owner of all the streets 
and lanes lying within the limits of the City of Vancouver; 

2. The lane at the rear of Lots One (1) to Three (3), 
Block Fifty-Eight (58), District Lot Five Hundred and Forty- 
One (541), Plan 210, is surp] u£; to the City's highway 
requirements ; 

3. The City has conveyed tneir abutting lands to the 
owner of abutting Lot 38; 

4. The City has agreed to convey the said lane abutting 
lots 1 to 3 to the owner of said Lot 38; 

cont 'd 
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MOTIONS (cont'd) 


Closing and Stopping up: 

Lane East of Cambie Street, South of 

Georgia Street (cont'd) 


THEREFORE BE IT RESOLVED THAT all that portion of lane 
lying between the easterly productions of the northerly 
limit of Lot 1 and the southerly limit of Lot 3, all of 
Block 58, District Lot 541, Plan 210. The same as shown 
outlined red on plan prepared by A. Burhoe, B.C.L.S., dated 
October 26th, 1973, and marginally numbered LF 6751, a print 
of which is attached hereto, be closed, stopped up and conveyed 
to the owner of abutting Lot 38, said Block 58; 


AND BE IT FURTHER RESOLVED THAT the said closed lane be 
subdivided with the abutting lands. 


3. Parking Problem: 

Area Surrounding Pacific National Exhibition 

MOVED by Aid. Rankin, 
SECONDED by Aid. Linnell, 

THAT WHEREAS there is a severe parking problem in the area 
surrounding the Pacific National Exhibition; 

AND WHEREAS Council has had the problem of numerous delegations 
to City Hall in respect of this issue; 

AND WHEREAS the solution can only be accomplished by major 
renovations to the PNE parking set up; 


AND WHEREAS the problem is created by the PNE as a traffic 
generator ; 


THEREFORE BE IT RESOLVED THAT Council instruct the PNE Board 
to prepare and design a traffic plan which will resolve this 
problem within a two-year period on the following basis: 


- CARRIED UNANIMOUSLY 


6 months for design work and 18 months 
to construct and develop such a plan. 


(Notice) 


Notice was called and recognized by the Chair, 


ENQUIRIES AND OTHER MATTERS 


Alderman Linnell - 
Development : Cassiar and 
Highway 401 Area 


enquired regarding the Government 's 
and City's plans for the Cassiar 
Street and Highway 401 area. 


Alderman Harcourt referred to a letter 
received from the Minister of Highways 
dated February 11, in which the 
Minister confirmed that it was not 
the intention to construct a freeway 
extension along Cassiar Street to 
the Second Narrows bridge. Alderman 
Harcourt indicated that the Area 
Planning Committee can now proceed 
with planning this particular area. 


cont 
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ENQUIRIES AND OTHER MATTERS (cont'd ) 

Development: Cassiar and 
Highway 401 area (cont'd) 

MOVEiD by Aid. Harcourt, 
SECONDED by Aid. Linnell, 

THAT, in view of the letter i-eceived from the Minister of 
Highways, the Board of Administration prepare, as soon as possible, 
a report on the traffic problems in the area and alternative 
solutions, in cooperation with tho Provincial Government. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Linnell, in amendment, 

THAT the Board of Administration be instructed to submit the 
report in one months time. 

- LOST 

(Aldermen Bowers, Gibson, Harc;ourt, Hardwick, Massey, 
Rankin, Volrich and the Mayoi- voted against the amendment) 

The motion of Alderman Harcourt and Alderman Linnell was put and 
carried unanimously. 

Alderman Volrich - 
Kerr Street Dump Area 
Motorcycl ists 


referred to numerous complaints 
being received regarding noise 
genc^rated by motorcyclists using the 
Keri' Street Dump area . 

The Mayor reminded the Council that 
the Superintendent of Parks was 
endeavouring to obtain an alternate 
sit<^ for use by the motorcyclists 
and advised he will follow up further 
on 1 his matter with the Superintendent 
of Parks. 


The Council recessed at approximately 6:10 p.m., to reconvene in 
open session at 7:30 p.m. 

The Council reconvened at approximately 7:30 p.m., Mayor Phillips 
in the Chair and the following members present: 

PRESENT: Mayor Phillips 

Aldermen Bowers, Gibson, Harcourt, 

Hardwick, Linnell, Marzari, Massey 
Rankin and Volrich 

ABSENT : Alderman l^endakur (Leave of Absence) 


BOARD OF ADMINISTRATION. DEPARTMENT AND OTHER REPORTS (cont'd ) 

Orpheum Theatre 

The Council considered the Special Committee's report sub- 
mitted under date of February 18, 1974, by Alderman Bowers on 
behalf of the Special Committee comprising Aldermen Bowers, 
Gibson and Massey, which reviews the matter under the following 
headings : 

cont 'd . . . . 
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BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd ) 
Orpheum Theatre (cont 'd ) 

Task of the Committee 

The Need for a Second Auditorium in Vancouver 
Suitability of the Orpheum as a Second Theatre 
Desire of Vancouverites for Retention of the 

Orpheum 

Proposed Operation of Orpheum as Civic Theatre 
Costs of Restoration 

Financing the Capital Costs of Acquisition 

The following recommendations are extracted from the 
Committee's report: 

" A, That Council exercise the option granted to it by Famous 
Players to purchase the Orpheum Theatre through payments as follows : 

In July, 1974 1.0 million 
In July, 1975 1.5 million 
In Jan., 1976 1.4 million 

and that the Mayor and city Clerk be authorized to sign a contract 
with Famous Players to implement this purchase, such contract to he 
to the satisfaction of Corporation Counsel; 

B. That the sum of $900,000 be placed in the 1974 Supplemental 
Capital Budget towards the coat of purchase; 

C. That the following funds be designated as back-up for the 
remaining $3,000,000:- 

1973 Operating Budget Surplus $2,000,000 
Surplus Property Sales Reserve 1,000,000 

such funds to be re-imbursed by donations, grants from Senior Govern- 
ments, and future Supplemental Capital budgets." 

Mr. L.C. Jolivet, Chairman of the Fund Raising Committee 
in respect of the Orpheum Theatre, spoke to Council advising of 
the various means to be employed to raise funds from the private 
sector . 

Alderman Bowers spoke to tho Special Committee's report 
in explanation and expressed rega-et that, at this point in time, 
he was unable to advise Council of firm commitments from the 
Senior Governments . 

Delegations in respect of the City acquiring the Orpheum 
Theatre were received as follows: 

Community Arts Council of Vancouver 

(brief filed dated February 19, 1974) 
U.B.C. Musical Undergraduate Society 
Vancouver Historical Society 
Canadian Folk Society 
Vancouver Symphony Society 
Vancouver East Cultural Centre 
Vancouver Board of Trade 
Kitsilano Area Resour(3es Association 

(referred to a petition signed by approximately 
one thousand persons) 
Vancouver Philharmoni<; Orchestra 

A student from the U.B.C. School of Architecture 
(referred to a supjiorting petition obtained) 

The result of a survey conducted by Ms , M. Sanford and 
Mr. R. Leong, under the guidance of the Instructor, Marketing 
Department of the B.C. Institute of Technology, was filed in a 
report dated February, 1974, Tho conclusion is made that the 
people support the City's Orpheum Theatre proposal. 

cont 'd . . . . 
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BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd ) 

Orpheum Theatre (cont 'd) 

MOVED by Aid. Bowers, 
SECONDED by Aid, Massey, 

THAT the Special Committee's recommendat ions A , B and C, as 
set out above in the report dated February 18, 1974, be approved; 


FURTHER THAT the Council pursue its request to the Federal 
and Provincial Governments for funds: 

(a) to replace the backup funds which are urgently 
required for other purposes including the City's 
land banking program, 

(b) to finance the cost of the restoration of the 
Orpheum Theatre 

(tabled) 

MOVED by Aid, Volrich, 
SECONDED by Aid, Harcourt, 
THAT, 

(a) the motion of Alderman Bowers be tabled for the 
time being; 

(b) a request be made to the owners of the Orpheum Theatre 
for an extension of the present option to March 20, 
1974, at no cost to the City; 

(c) in the meantime, the Council's Special Committee and the 
Mayor be requested to pursue vigorously efforts to 
obtain firm commitments from the Senior Governments. 


CARRIED 


It was agreed that parts (a), (b) and (c) of the motion be 
dealt with separately. The record, therefore, is as follows: 

Part (a) - re tabling - CARRIED 

(Aldermen Bowers and Massey voted in the negative) 

Part (b) - re extention of option - CARRIED UNANIMOUSLY 

Part (c) - re continued efforts to obtain Senior 
Government funds - CARRIED UNANIMOUSLY 

MOVED by Aid, Rankin, 
SECONDED by Aid. Marzari, 

THAT the City of Vancouver seek legislation from the 
Provincial Government declaring the Orpheum Theatre building 
an historic site; 

FURTHER THAT the said legislation be framed to prevent 
the remodelling of either the interior or the exterior of the 
building without permission of the City Council , 

- LOST 


(Aldermen Bowers, Gibson, Hardwick, Massoy. Volrich 
and the Mayor voted against the motion) 


The Council adjourned at approximately 9:10 p,m. 


The foregoing are Minutes of the Regular Council meeting 
February 19, 1974, adopted by Council on February 26, 19 
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WORKS fc UTILITY MATTERS 

RECOMMENDATION 


1. Flat Rates for Property Owners' Share of Completed Local Improvement 
Pro j ects 

The City Engineer reports as follows: 

"Clause 51B of the Local Improvement Procedure By-Law provides that, 
by resolution, Council may establish a flat rate per foot frontage with 
respect to any two or more projects of a like nature, based on the average 
cost per foot frontage of such projects as estimated by Council. 

The flat rates shown in Schedule 'A' attached are derived from the 
contract costs and the costs of work done by City forces, together with an 
allowance for interest over the period of construction and other general 
charges. These rates, for the property owners' share of projects which 
were completed during 1973. have been developed in accordance with the 
provisions of the Vancouver Charter and the [,ocal Improvement Procedure 
By-Law. 

RECOMMENDED that the table of flat rat(^s shown in Schedule 'A' 
attached be approved." 

Your Board RECOMMENDS the above-noted report of the City Engineer 
be adopted. 

2 . T.V. Inspection of Sewers 

The City Engineer reports as i'oilows: 

"In order to check the condition of ol(i sewers which are in streets 
to be paved in the 1974- Paving I'rogram, it is necessary to carry out a 
t.elevlsion inspection program of these sewers. 

The estimated cost of this program is f)28,000. 

I RECOMMEND that the sum oi' |2B,00(i bo appropriated I'rom Sewers 
Capital Account 118/7903 'P rior to Paving - Unallocated' so that this work 
may proceed." 

Your Board RP.COMMENDS that the foregoing be approved. 

3. Delta Landfill: 

Supply of Cover Material 

The City Engineer reports as follows: 

"Approximately 50,000 cubic yards of sand are required annually 
as cover material for the City's sanitary landfill in Delta. Since 
the landfill operation commenced in 1965, this sand has been pur- 
chased from stockpiles of dredged sand located along the Fraser 
River, and trucked to the site. 

However, buying this cover material frqm sources along the 
river has various disadvantaf.es . There is no guarantee that stock- 
piled supplies within a reasonable hauling distance of the landfill 
site will always be available, and the price of sand and of trucking 
are expected to increase substantially over the life of the landfill 
operation. Holiday shutdowns at stockpiles along the river (such as 
a two-week shutdown last Christmas) and road restrictions placed by 
the Municipality of Delta, which reduce the size of the loads that 
can be hauled during the spring Dreak-up, create undesirable inter- 
ruptions in our present supply. 


cont 'd 
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Clause #3 continued : 

An alternative source of cover material exists within the land- 
fill site itself. An unlimited supply of sand, similar to river sand, 
underlays the surface layer of peat, silt, and clay at a depth of 
approximately 15 to 18 ft. A number of experimental attempts have 
been made to recover this underlying sand by dredging, draglining, 
etc., but none has so far proven economically feasible. In April, 
1973, tenders were called for proposals to recover and stockpile a 
ten-year supply of this sand. Neither of the two bids received was 
accepted, primarily because the costs would have been appreciably 
higher than the cost of trucking from an external source. 

A proposal has now been received from a contractor, Mr. M. 
Poschner, to excavate on the site and deliver to the landfill the 
City's requirements of 200 cubic yards of sand and 200 cubic yards 
of peat, silt and clay (used as a surface dressing over completed 
portions of the landfill) each working day. This contractor has re- 
cently completed the excavation of perimeter drainage ditches around 
the landfill, and while on the site, undertook a brief experiment in 
the recovery of sand. Based on the success of this experiment, Mr. 
Poschner is prepared to enter into an equipment rental agreement 
with the City at a fixed daily rental rate for a specified time 
period. 

In view of the advantages of recovering sand from the landfill 
site as opposed to hauling from external sources, and because of the 
apparent success of Mr. Poschner 's experiment, the City Engineer 
feels his proposal merits serious consideration. Mr. Poschner 
quotes a daily rental rate of $600 to supply our daily requirements 
of sand and peat/clay. On this basis, the peat/clay would be approxi- 
mately the same cost as at present, whereas the sand would cost 
$1.70/yd , as compared with our present cost of $2.00 yd^. This 
represents an annual saving of approximately $15,000 for sand, which 
presently costs $100,000 per year. 

The competence demonstrated by Mr. Poschner in his previous 
excavation work at the landfill site, together with his experience 
with the soil conditions there, make him uniquely qualified for 
this work. 


Mr. Poschner 's proposal is based on using a larger piece 
of equipment than was employed in his experiment, and in order 
to justify its acquisition, he would like to enter into a 
three-year agreement with the City. He indicates he would also 
consider a one-year agreement, although a shorter agreement 
would not give him the flexibility to invest money to modify and 
improve his recovery procedure, should this appear desirable 
economically. Provisions would be included for the City to 
terminate the agreement without notice for failure to perform 
by the contractor. 

Although the Department has authority to hire rented equip- 
ment on a daily basis. Council's approval is requested in this 
case because the daily rental \70uld be tied to a one or three- 
year agreement at a cost of approj^imately $165,000 per year. 
Funds for the supply of cover material are provided each year 
in the Sanitation Budget. 

i 

Accordingly, it is RECOMMKNDl D that the City Engineer be 
authorized to enter into an agreeiient with Mr. Poschner for the 
recovery of cover material for the Delta Landfill at a rental 
rate of $600 per day for a period up to three years." 

Your Board RECOMMENDS the abcve report of the City Engineer 
be approved. 


FOR COUNCIL ACTiOM SEE PAGE(S) 
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BUILDING AND PLANNING MATTERS 


RECOMMENDATION 

1 . Building Bylaw - Board of Appeal 


On October 2, 1973 the Council passed the following resolution: 

"THAT Council approve in principle the provision of a 
Building Bylaw Appeal Board as visualized in the National 
Building Code and request the Board of Administration to 
investigate the possibilities of utilizing the Provincial 
Appeal Board or of setting up a local Appeal Board." 

The City Building Inspector and the Corporation Counsel report 
as follows :- 

"The Vancouver Charter allows the adoption of any or 
all parts of the National Building Code. Part I 
(Administration) of the Code, which contains provisions 
for a Board of Appeal, was not adopted by the City. 
It would be possible, however, to take the provision 
in the National Building Code for formation of a Board 
of Appeal (Section 1.15) and modify it, if required, 
to make it appropriate for use by Vancouver. 

In the letter from the President of the Architectural 

Institute it is stated that Calgary, Edmonton, Winnipeg, 

Regina and Saskatoon have Boards of Appeal from the 

Building Bylaw. A letter was sent to these cities 

asking for details on such matters as make-up of the 

Board, terms of reference and approximate numbers of appeals 

heard. 

The officials of Regina and Saskatoon advise that they do 
not have Boards of Appeal from the Building Bylaw. The 
officials of the other cities named advise that they have 
Boards of Appeal but their powers are limited to approval 
of new methods, materials and procedures, interpretations 
and consideration of what to allow in the case of proposed 
work on existing buildings which do not conform to the 
Bylaw. They all say these Boards do not allow variations 
from any specific requirement in the Building Bylaw. 
Copies of these letters are on file with the City Clerk. 
A tabulation of the information received is attached as 
Appendix A. 

The Department of Municipal Affairs, in a reply to an 
enquiry as to whether the City could use the Provincial 
Building Code Appeal Board, implies it is possible but 
asks for further information. There has been a further 
memorandum from the Deputy Minister to all municipalities 
in B.C. outlining how the Building Code Appeal Board may 
be used. It is noted in this memorandum that the "Board 
shall determine any question or dispute respecting the 
interpretation of or the application of the codes referred 
to in Section 719B (of the Municipal Act) . This does 
not include any discretionary power nor any authority to 
grant exemption from the code." A copy of this memorandum 
is attached. 

It is believed that the nature of a Building Bylaw, which 
is a set of minimum regulations with respect to structural 
and fire safety, is such that any relaxation of specific 
requirements could be dangerous. In fact, in a preliminary 
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Clause No.l continued 


draft of a revised Part I for the 1975 edition of the 
National Building Code, the powers of the Board are 
confined to consideration of alternate materials and 
equipment and alternate methods of design and 
construction. 

In the light of the foregoing, it seems appropriate 
that the City should have a Board of Appeal to deal 
with new materials, methods and procedures. It is 
proposed further that this Board be the one established 
under Section 719B of the Municipal Act. Obviously 
the City must obtain the approval of the Minister 
of Municipal Affairs. 

It is RECOMMENDED: 

(1) THAT the City should have a Board of Appeal to 
deal with new methods, materials and procedures. 

(2) THAT subject to the approval of the Minister of 
Municipal Affairs, the Board be the one established 
by the Provincial Government under the authority 

of Section 719B of the Municipal Act." 


Your Board RECOMMENDS that the recommendations of the 
Corporation Counsel and City Building Inspector be approved. 


2. Building Permit Application for Alterations to 

Existing Duplex Dwelling at ^541 Point Grey Road 


The Director of Planning reports as follows: 

"City Council on February 6th, 1973, "IN CAMERA" resolved in part, 
that the City do not proceed to expropriate certain properties in 
Areas of Priority lA and 2 and that the residue of the Point Grey 
Road Purchase Fund be applied as properties are offered for sale." 

On July 31, 1973, City Council resolved, in part, that the present 
policy in respect of reporting to Council on Development Permits 
regarding Point Grey Road, be continued. 

A Building Permit Application dated January 25, 1974, has been 
received for Alterations to the existing duplex dwelling at 
3541 Point Grey Road. The property is within Area of Priority 
No. 6 as established by Council on July 15th, 1969. There is an 
Appeal to the Board of Variance pending regarding minor additions 
to this property which has yet to be resolved. 

It is RECOMMENDED, unless Council wish otherwise, that the building 
permit for the interior alterations should be issued in the normal wa 
and should the appeal for the additions be allowed, it is further 
recommended that the Development Permit be issued for such additions. 


Your Board RECOMMENDS approval of the recommendation of the 
Director of Planning. 


cont ' d 
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CONSIDERATION 


3. Strata Title Application - New Construction 
2777 Oak Street - 30 Dwelling Units 
Lot "A" Block 395, D.L. 526 (Plan US28) 
Glenfield Holdings Ltd. , 1941 West 4th Avenue 
Vancouver, B.C. 


The Director of Planning and the Director of Finance report as follows: 

"In accordance with the City's current regulations governing the approval 
of Strata Title applications for new buildings, an application has been 
received from Glenfield Holdings Ltd., for approval of a Strata Plan for 
a new 3-storey wood-frame apartment building containing 30 dwelling units 
at 2777 Oak Street. 


The applicants have submitted a prospectus which proviaes the following 
information under the appropriate sections of the regulations. 

N.B : See Appendix 'A' for site plan. 

Section 1 (2) - Financing 

The Director of Finance has received the prospectus with regard to the 
financing information and finds the following: 

Subsection (a) The true interest on any financing 


The prospectus states that the developers expect to have 
some first mortgage financing available at current rates 
but also state that any purchaser would be free to secure 
his own first mortgage. They further state that second 
mortgage financing up to $5,000 would be available under 
B.C. Government home owner assistance plan to those who 
qualify. The prospectus indicates that current mortgage 
rates range between 10 and lOJiX. 

( b ) Any bonusing of financing 

The prospectus states that there will be no bonusing of 
mortgage financing. This presumably refers to the 
financing the developers may arrange. The prospectus 
does state that appraisal fees, legal fees or mortgage 
insurance fees may be payable by purchasers in certain 
individual cases to those institutions providing financing 

(c) Details of a management contract and monthly servicing 

The prospectus states that the developers will not enter 
into a management contract with anybody but will wait 
until the Strata Corporation is formed and tne Council 
elected, in order ttiat the Council may make that decision. 
In the interim period the developer is responsible for 
operating the property in an acceptable mannger. Tfie 
developers have estimated monthly servicing costs to 
range from $29.01 to $39.14 for one bedroom units, and 
:{.39.60 to $47.43 for two bedroom units. 


(d ) T axes and all other c osts 

The developers have estimated gross taxes on one bedroom 
units to range from $240.10 to $391.40, and on the two 
bedroom units from $396 to $474.30. They also point out 
that the Provincial Home Owner Grant, currently at $200, 
will reduce the gross taxes by $200 in those cases where 
the owner occupies the suite, but if he rents it out to 
someone else he woulo not be eligible. 


cont'd 


F 



Board of Administration, February 15, 1974 (BUILDING - 4) 


Clause No. 3 continued 

Subsection (d) Taxes and all other costs (cont'd) 

The only other costs indicated by the developers is for 
cablevision service to those units desiring it. The 
prospectus points out that private laundry facilities are 
provided in each unit so there will be no extra charge for 
this service. 

(e) Shared facilities & common areas 

The Director of Planning has examined the prospectus and 
plans and finds the following: 

All areas not included in the 30 Strata Lots are common 
areas, which include all balconies, hallways, stairways, 
elevator, lobby and the entire basement floor, including 
the parking area. 

37 off-street parking spaces are provided in the basement, 
which is common property, and one parking space will be 
permanently allocated to each of the 30 Strata Lots at no 
extra charge. 

Balconies and patios are for the exclusive use of each 
unit, but are designated as common property, in order that 
the Strata Corporation may have control over the use of 
them. 

All grounds and landscaped areas outside the building are 
common property. 


Section 1(3) - Quality of Construction 

The City Building Inspector aavises that he has received a letter from the 
office of J.V. Bergins, Architect, in which he states that the quality of 
construction and finishes of this project, compares favourably with the 
quality control requirements of Central Mortgage & Housing Corporation, as 
contained in the Canadian Code for Residential Construction." 

Your Board submits the. forRp;ninp; report for the CONSIDER AT 10T\T 
of Council. 

4. Strata Title Application - New Construction 

#6S0 East 5th Avenue - Lot "B", Block D.L.264A 

32 Dwelling Units - Farmers & Merchants Ti'ust Co. Ltd. 

The Director of Planning and the Director of Finance report as follows: 

"In accordance with the City's current regulations governing the 
approval of Strata Title applications for new buildings, an application 
has been received from the FARMERS & MERCHANTS TRUST CO LTD. for 
approval of a Strata Plan for a new 4 storey with basement, wood frame 
apartment building, containing 32 dwelling units at 680 East 5th Avenue. 

The applicants have submitted a prospectus which provides the following 
information under the appropriate sections of the regulations: 

N.B : See Appendix "A" for site plan. 

Section 1(2) - Financing 

Subsection (a) - true interest on any financing. 
Subsection (b) - any bonusing of financing. 

Subsection (c) - details of a nianagement contract and monthly servicing. 
Subsection (d) - taxes and all other costs. 

The Director of Finance has reviewed the prospectus with regard to the 
above-noted section of the regulations and finds the following: 
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Clause No. 4 continued 


Financing : 

A. Owner and Developer 

The owner and developer is Farmers <i Merchants Trust Co. Ltd. 

B. Terms of Sale 

Strata Lots will be sold as completed units for cash on terms to 
be arranged. 

C. Purchasers' Financing 

First mortgage financing will be available from Farmers ik Merchants 
Trust Co. Ltd., mortgage division, to purchasers of any strata lot 
on the following basis: 


(a 
(b 
(c 


(d 
(e 

(f 

(g 

(h 

(i 
(j 


The interest rate will be calculated semi-annually not in 
advance and will be equal to conventional mortgage rates 
prevailing at the time of sale. 

Mortgages snail be for a term of 5 years from the date of 
advance, and payments will be based on a 25 or 30-year 
amortization. 

The maximum amount of a First Mortgage will be 75% of the lesser 
of the sale price or projected sale price of each Strata Title 
or 90% if the purchaser so requests, under Mortgage Insurance 
Corporation of Canada terms, in which case there will De an 
insurance charge equal to 1% or ^h% of the gross loan. 

The minimum First Mortgage acceptable to the Mortgagee will be 
$5,000.00. 

The Mortgagee has the right to reject applications for 
mortgages for persons who do not meet normal standards as 
to credit and income for First Mortgage loans. 

The purchaser must pay at least 10% of the purchase price 

and may provide the balance from a Province of British Columbia 

Second Mortgage if qualified. 

The purchasers will pay the mortgage application fee of 
$50.00 and legal costs. 

Purchasers are not required to accept the financing and may 
make their own arrangements or pay cash. 

There will be no bonuses paid by Purchasers on financing. 

The Developers have made no arrangements for secondary 
financing and will not carry second mortgages. Secondary 
financing may be available through B.C. Government Second 
Mortgages, but it is the responsibility of the purchaser to 
obtain such a Mortgage. 


D. Management Contract 

A Management Contract will be entered into, either with the 
Developer, Farmers & Merchants Trust Co. Ltd., 564 Howe Street, 
Vancouver, B.C., telephone no. 681-7212, or with a competent 
professional management firm to administer the day to day 
servicing needs of the building and to assist at Strata Council 
meetings and in preparation of budgets and to advise the Council. 
A copy of the Management Contract will be available for inspection 
at the premises of the Developer. 
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Clause No. 4 continued 

A budget of estimated servicing costs has been prepared and is 
attached as Schedule A hereto. 

The maintenance of common areas and grounds are included, but 
individual owners are responsible for the cleaning and 
maintenance of their individual suites. 

E . Taxes and All Other Costs 

It is estimated that gross taxes, before home-owners grants, will 
be $340 for one bedroom suites and $435 for two bed-room suites 
calculated on present estimated values and mill rates but the 
developers cannot warrant the accuracy of these estimates. Each 
Strata Lot will be assessed and taxed separately including the unit 
entitlement to the property.' 

Schedule "A" attached to the prospectus, details the estimated maintenance 
costs and management fees for 1974, which estimate shows that the 
expected charge per suite, per month, is $32.25, of which the management 
fee is $7.50. 

Subsection (e ) - shared facilities & common areas 

The Director of Planning has examined the prospectus and plans and finds 
the following: 

A. Parking 

Forty parking stalls are provided, all underground. Each Strata 
Lot will have one designated parking stall. All parking stalls are 
part of the common property. 

B. Storage Lockers 

Each Strata Lot has one designated locker storage facility, 
approximately five feet by six feet and eight feet high. All 
lockers are part of the common property. 

G. Laundry Facil ities 

One laundry room containing coin operated washer and dryer 
facilities is available for all owners on the main floor and 
is part of the common property. 

Other Common Property 

All property of the Strata Plan will be common property except 
thirty- two strata lots to be owned by individuals owners. 
The common property will include parking, lockers, and laundry 
facilities described above, passageways, service areas and 
grounds. The owner, developer and builder after selling the 
thirty-two Strata Lots will own no part of the development. 

E. Balconies & Patios 

The submitted Strata Plans indicate that all Strata Lots include 
the abutting patio or balcony area. 

Section 1(3) - Quality of Construction 

The City Building Inspector advises that he has received a letter 
from Daine M. Sarter, architect, in which he states that the building 
compares favourably with the quality control standards set by the 
Central Mortgage & Housing Corporation, as contained in the Canadian 
Code for Residential Construction." 

Your Board submits the foregoing report for the CONSIDERATION 
of Council. 

FOR COUNCIL ACTION SEE PAGE(S) .;5...7t£™« 
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FIRE AND TRAFFIC MATTERS 

RECOMMENDATION 

1 . Conversion of Fire Department Radio System 

The City Engineer reports as follows: 

"The Fire Department radio communications system is comprised of two radio 
systems operating on separate frequencies, one frequency for the mobile radios 
in vehicles and in the fire boat, and one frequency for the portables carried by 
the fireman. The mobile radios can communicate only with the central station 
while the portables communicate only amongst themselves and are intended for 
use at the scene of a fire. 

With the increase in size of buildings and reduced access, it is often 
necessary to fight a fire from two separated points. Reliable direct radio 
communication between vehicles or between a vehicle and the fireboat as well as 
communications with the central station, is necessary. The conversion of the 
present system to provide this additional capability was approved in 1971; however, 
it has been delayed due to the necessary planning and the time required to obtain 
approval for the new frequencies from the Department of Communications. 

The 1971 Revenue Budget included $14,000.00 for the conversion to the 
mobile radio system. The estimate of $14,000.00 was based on the use of the 
existing Electrical Division frequency. (The Electrical Division was in turn to 
obtain a new channel within the group of Engineering Department channels) . This 
proposal, however, proved not to be feasible and a new set of frequencies had to be 
selected for the Fire Department's use. The additional cost to purchase and 
install crystals for this new frequency was $5,400.00 bringing the total cost of 
the Fire Department's conversion to $19,400.00. 

Of the original budget, $5,000.00 was spent in 1971 for the main transmitters 
and only $7,300.00 was carried forward. An additional $7,100.00 is now required 
to complete the conversion bringing the total cost to $19,400.00. 

Earlier this year, a review was made by the Fire Chief and the Engineering 
Department of the uses of the proposed radio systems in the Fire Department 
operations. It was determined that a more efficient operation would result if 
the mobiles were equipped to operate on both frequencies. The portable frequency 
could then be used at a fire for deploying equipment and men without interfering 
with the main despatch fire frequency which may also be required to direct 
equipment to other fires. The estimated additional cost for adding the portable 
frequency to the mobiles is $6,000.00. 

The Comptroller of Accounts advises that if Council approves these 
recommendations $7,100.00 could be provided from Communications Projects Unallo- 
cated Funds, ^and the balance of $6,000.00 could be provided in adveince of the 
1974 Basic Capital Budget for Communications, 

The City Engineer RECOMMENDS that: 

(a) an additional $7,100.00 be provided from Account 238/7901 "Communications 
Projects Unallocated" to complete the conversion of Fire Department mobile 
radio system. 


(b) $6,000.00 be provided in advance of the 1974 Basic Capital Budget 

for Communication to equip the mobile radios in the Fire trucks to operate 
on the portable frequency for local communications at the scene of fires." 

Your Board RECCMMENDS the foregoing recommendation of the City Engineer 
be approved. 


(FIRE - 1) 
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FINANCE MATTERS 


RECOMMENDATION 


1 • Investment Matters (Various Funds) December, 1973 


(a) 


(a) Security Transactions during the month of December, 1973 

(b) Sutnnary of Securities held by the General and Capital Accounts 

GENERAL AND CAPITAL ACCOUNT TRANSACTIONS (PURCHASES) 









Annu 



Maturity 

Maturity 


Tferm 

Yrel 

Date 

Type of Security 

Date 

Value 

Cost 

Days 

% 


Chartered Bank Deposit Receipts and Government Notes 




Dec. 3 

Mercantile Bank of Canada 

Jan. 

15/74 

$ 500,000.00 

$ 494,604.35 

43 

9.26 

3 

Mercantile Bank of Canada 

Dec. 

17/73 

750,000.00 

747,342.75 

14 

9.27 

3 

Bank of Montreal 

Jan. 

21/74 

1,012,444.66 

1,000,000.00 

49 

9.27 

3 

Bank of Montreal 

Feb. 

4/74 

2,286,505.48 

2,250,000.00 

63 

9.40 

3 

Bank of Montreal 

Feb. 

15/74 

1,019,158.90 

1,000,000.00 

74 

9.45 

6 

Mercantile Bank of Canada 

Dec. 

10/73 

1,001,041.10 

1,000,000.00 

4 

9.50 

10 

Mercantile Bank of Canada 

Dec. 

14/73 

985,335.83 

984,324.00 

4 

9.38 

11 

Mercantile Bank of Canada 

Jan. 

2/74 

988,131.19 

982,523.00 

22 

9.47 

11 

Toronto Dominion Bank 

Feb. 

19/74 

1 ,018,372.60 

1 ,000,000.00 

70 

9.58 

17 

Toronto Dominion Bank 

Jan. 

2/74 

4,018,007.67 

4,000,000.00 

16 

10.27 

17 

Mercantile Bank of Canada 

Dec. 

27/73 

752,034.25 

750,000.00 

10 

9.90 

19 

Mercantile Bank of Canada 

Feb. 

28/74 

2,038,904.11 

2,000,000.00 

71 

10.00 

21 

Bank of Nova Scotia 

Dec. 

27/73 

1,001,068.49 

1 ,000.000.00 

6 

6.50 

24 

Bank of Montreal 

Dec. 

27/73 

1 ,500,739.73 

1 ,500,000.00 

3 

6.00 

27 

Mercantile Bank of Canada 

Mar. 

1/74 

1,017,534.25 

1,000,000.00 

64 

10.00 

27 

Bank of British Columbia 

Jan. 

16/74 

2,010,980.82 

2,000,000.00 

20 

10.02 

28 

Bank of Montreal 

Mar. 

1/74 

1,017,346.58 

1 ,000,000.00 

63 

10.05 

28 

Bank of Montreal 

Jan. 

2/74 

498,173.48 

497,509.00 

5 

9.75 





$23,415,779.14 $23,206,303.10 




**************** ***** 


SALE OF BANK DISCOUNT NOTES B Y DEBT CHA ^GES EQUALIZATION FUND 
FUND TO GENERAL AND CAPITAL ACCOUNT 


Date 


Type of Security 


Maturity 
Date 


Maturity 
Value 


Cost 


Annual 
Term Yield 
Days % 


Dec. 


17 
17 


Banque Canadienne Nationale* June 3/74 
Banque Canadienne Nationale* June 17/74 


$3,800,000.00 
550,000.00 


$3,667,162.33 168 7.87 
528,927.25 182 7.99 


$4,350,000.00 $4.196,089.58 


♦Disposed of by Debt Charges Equalization Fund to 
provide funds to purchase direct issue serial deben- 
ture issued to buy part of Lant ara Golf Course, and 
acquired by General and Capital Account as a suit- 
able investment. 

**************** ***** 

SALE OF BANK DEPOSIT SWAPS BY GENERAL ANl CAPITAL ACCOUNT TO SINKING FUND 


Date 


Type of Security 


Maturity 
Date 


Maturity 
Value 


Cost 


Annual 
Term Yield 
Days 


Dec. 31 Bank of Nova Scotia + 


April 1/74 


$1 .156,372.74 $1.100,00 0.00 91 8.95 


+Disposed of by General and Cap tal Account to settle 
in part amounts owed to Sinkin< Fund and give Sinking 
Fund an investment suitable fo> its investment require- 
ments. 


***************^ ***** 


Date 


SINKING FUND ACCOUNT T RANSAC I ONS (PURCHASES ) 
Type of Security 


Maturity 
Date 


Maturity 
Value 


Cost 


Annual 
Term Yield 
Days % 


Chartered Bank Deposit Receipts and Governmen Notes 
Dec. 31 Bank of Nova Scotia April 1/74 $1 .024,432.88 $1.000.000.00 91 9.80 


*************** ***** 
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Date 


DEBT CHARGES EQUALIZATION FUND TRANSACTIONS (PURCHASES ) 

Maturity Maturity 
Type of Security Date Value Price Cost 


Annual 
Term Yield 
Yrs/Mos % 


Debentures 
Dec. 17 City of Van SH% # 


Dec. 17/74-81 $4,443.829.00 $100.00 $4,443.829.00 1/0- 8.50 

8/0 

#Direct issue of serial debentures to Debt Charges 
Equalization Fund. 

, ^ lelflflficlftrkifk************** 

CEMETERY PERPETUAL MAINTENANCE FUND TRANSACTIONS 


Date 


Type of Security 


Maturity 
Date 


Debentures 

Dec. 21 City of Van 5H% Nov. 15/79 

21 School District #39 5% Dec. 15/80 

27 City of Van 5 3/4« Oct. 15/77 


Maturity 
Value Price 


Cost 


Annual 
Term Yield 
Yrs/Mos % 


$ 2,000.00 $ 84.20 $ 1.684.00 5/11 9.00 

2,000.00 79.55 1,591.00 7/0 9.00 

4,000 .00 89.72 3.588.80 3/10 9.00 

$ 8,000 .00 $ 6.863.80 


************************ 

(b) SUMMARY OF SECURITIES HELD AS AT DECEMBER 31, 1973 

GENERAL AN D CAPITAL ACCOUNTS ONLY 

Type of Security 
Short Term 


Par or Maturity Val ue 


Cash or Book Value 


Chartered Banks Deposit 
Receipts and Government 
Notes 

Medium Term 

B.C. Hydro & Power Authority 
7% Parity Bonds due 
Sept. 1/75 


$36,681,064.64 


$ 398.000.00 


$35,802,264.28 


$ 401.525.59 


Your Board RECOMMENDS that the report of the Director of 
Finance on Investment Matters (Various Funds) for December, 1973 
be approved . 

2. Marine Insurance 


The Supervisor of Property and Insurance reports as follows :- 

"The City's annual Marine Insurance Policy insuring the City 
Police Boats, V.P.D. #98 and V.P.D. #99 and the Fire Boat, 
V.F.D, #2, expires on March 1st, 19' 4. 

The insurance coverage includes hul3 , machinery and equipment, 
ship-to-ship collision and also com ains a deductible clause 
in the amount of $250. OO for each oi the Police Boats and 
$500. OO for the Fire Boat. 

The present broker is Macaulay NicoJ Is Maitland & Co. Ltd. 
and the underwriter is Lloyds, Londcn. The expiring 1973 
policy premium was $5,869.11. 

Tenders for the renewal of this insi raince were invited on 
the same terms and conditions as tht expiring policy except 
for the deductible on the fireboat, which, as in past years, 
was called on the same basis as the two pxjlice boats, i.e., 
$250.00. Two tenders were received and are tabulated as 
follows 

cont 'd 
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Clause #2 continued: 


(1) 


Reed Shaw Stenhouse Limited 


Underwriters: The Aetna Insurance Compauiy 

The Central National Insurance Company 
Lloyds Underwriters 


Quoted Annual Premium: $ 5,749.93 


(2) 


Macaulay Nicolls Maitland Insuraince 
Underwriters: London Underwriters at Lloyds 
Quoted Annual Premium: $ 5,345.00 


The quotation submitted by Macaulay Nicolls Maitlaaid insureaice 
did not comply with the specifications of tender in that the 
deductible for the fireboat was $500,00 and not $250,00. 

ihe firm of Reed Shaw Stenhouse Limited were able to produce 
a quotation in accordaince with the required coverages. 

It is, therefore, 

RECOMMENDED that Tender (l) submitted by Reed Shaw Stenhouse 
Limited, on behalf of the Underwriters, The Aetna Insurance 
Company, The Central National Insurance Company and Lloyds 
Underwriters, be accepted and the firm of Reed Shaw Stenhouse 
Limited be appointed to act as the City's Marine Broker for 
the term of the policy," 


Your Board 

RECOMMENDS that the foregoing recommendation of the Supervisor 
of Property and Insurance be approved. 


3, Tender No. 29-73-24: 

Electric Lamps, Starters and Ballasts 


Tenders for the above were opened by your Board on November 26, 1973 and 
referred to the City Engineer and Purchasing Agent for report. The 
officials concerned report as follows: 

"The working copy of the tabulation is on file in the Purchasing Agent's 
Office. 

The tender call was in six Parts for a total of 138 items, said requested 
prices for one and two year periods. These prices are based on discounts 
from current published price lists. The discounts will remain constant 
for the term of the contract, but the price lists may change from time to 
time, and the one in effect at the time the goods are ordered will apply. 

Fifteen firms submitted tenders. No firms submitted bids on all items 
as item 31 is a special lamp manufactured by one firm only. However, 
excluding item 31, two firms submitted tenders on the balance of the 
items listed in the six Parts for either a one or a two-year period, as 
the City desires. A two-year contract is desirable for the following 
reasons : 

(a) The City would have some assurance of obtaining items that are in 
short supply. 

(b) Costs of tendering each year will be eliminated. 


cont 'd , 
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Vaxi Home Electric Ltd. submitted a tender offering Ballasts and Starters 
(Part 6) in the quantities shown on the tender form, free of charge, if 
they are given the contract in its entirety for the first year. Also, 
they will supply ballasts and starters in the same quantities at $1.00 
each in the second year if a two-year contract is issued. Item 31 would 
be excluded ais they did not tender on this item. 

I On Item 31, only one bid was received to specification and we are recommend 
ing it be awarded to this bidder. 

RECOMMENDATION 

The City Engineer and Purchasing Agent recommend as follows: 

PART I - Item 31 : Verd-A-Ray Industries Ltd. , a two-year contract at an 
estimated cost of $615.78 per year, plus the 5% Provincial S.S. Tax. 

BALANCE OF ALL ITEMS - Van Horne Electric Ltd., the overall low bidder, 
a two-year contract at an estimated cost of $114,186.01 per year, plus 
the 5% Provincial S.S. Tax. The estimated cost for the 2nd year of the 
contract would be $114,886.01 plus the 5% Provincial S.S. Tax." 

Your Board RECOMMENDS that the recommendation of the City Engineer and 
Purchasing Agent be approved, subject to a contract satisfactory to the 
Corporation Counsel. 


CONSIDERATION 


4. Request for Grant Equal to Taxes: 
Hospital Properties 


The Director of Finance reports as follows: 

"On September 11, 1973 a report was submitted by your officials in 
response to a request for a grant in lieu of taxes from the following two 
hospitals. 

1973 Local 
Levy Improvements Total 
^ I I 

Holy Family Hospital 4,960.02 37.33 4,997.35 

St. Vincent's Hospital 7.065.83 164.44 7.230.27 

Total 12,025.85 201.77 12,227.62 

The properties in question were not exempted from taxation as they 
were held for hospital expansion and the City Charter provided that an 
exemption is applicable when the properties are 'wholly in use'. The report 
further pointed out that Sec. 396 (c) (iii) was amended in the Spring Session 
of 1973 by the Provincial Government as follows: 'or which is held by the 
hospital for future use as a hospital site and the same has been designated 
by the Minister of Municipal Affairs to be exempt from taxation'. 

It is noted that City Council in 1970, 1971 and 1972 did approve 
a grant after being advised that the hospitals do not receive funding for 
payment of taxes on property held for expansion. 

City Council took 'NO ACTION' on the above report. 

Subsequently, the hospitals in question applied to the Minister of 
Municipal Affairs for exemption and the City was advised by the Minister on 
December 13th, 1973 that he had granted exemption for the above property and 
that in his opinion it was effective for the 1973 taxation year. 

The opinion of the City's Law Department is that there is no question 
as to the exemption for 1974. However, they are of the opinion that the exemption 
is not and cannot be effective for 1973. 
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It is noted that exemptions granted under Sec. 396 of the City Charter 
do not include exemption for local improvement taxes. City Council has been 
previously advised that local improvement taxes are specifically excluded from 
exemption by the City Charter, and therefore to be suitable any grants given 
in lieu of taxes should be exclusive of local improvement levies. 

Therefore, it is recommended that i£ Council wishes to make a grant 
in lieu of taxes to the two organizations that they be in the following 
amounts (exclusive of local improvements): 

1. Holy Family Hospital $4,960.02 

2. St. Vincent's Hospital 7,065.83." 

Your Board submits the foregoing report for the CONSIDERATION 
of Council . 

INFORMATION 

5. 1973-1974 L.I. P. - Report No. 2 
The City Engineer reports as follows: 

" A total of 33 applications from City Departments were submitted to 
the Government of Canada under the Local Initiative Program. Of these 
eight have been approved and all but one (the wheelchair ramps to start 
mid-February) are currently in progress. 

The following is a list of the projects approved and a general 
description of their substance: 

X-1445/B.C. Photography- Library 

- research on and preparation of slide kits of B. C. History to be 
made available to interested people, (schools, colleges, etc.) 

X-1447 /Wheelchair Ramps - Engineering 

- construction of 200 ramps at selected intersections as an aid to 
facilitate travel by wheelchair. 

X-1453/Art Vancouver - Social Planning 

- promotion of B. C. art, provision of paintings, organization of art 
festivals, lectures and general information related to B. C. artists. 

X-1455/City Information Works - Social Planning 

- publication of civic newsletter; public information consulting service; 
community information service. 

X-1460/Lot Cleanup - Finance 

- cleanup of 250 City-owned vacant lots. 

X-1464/Old Buildings - Planning 

- identification of buildings having historical or other significance. 

X-1465/Retarded - Handicapped - Park Board 

- recreation program for handicapped children and young adults. 

X-1474/The Handicapped Involved - Park Board 

- involving homebound and handicapped adults in community recreational 
activities and provision for their transportation. 

The total value of the foregoing projects is approximately $254,000.00 
of which the City is contributing 22%, or $56,000.00; a total of 60 people 
are employed. All of these eight projects were approved by Council on 30 
October 1973 as "Priority 1" (requiring no further Council approval)." 

Your Board submits the matter to Council for INFORMATION. 


^1* 
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6. Tender Awards 


The Purchasing Agent reports as follows: 

"In accordance with Council policy, contracts for the following supplies 
were awarded by the Board of Administration/Purchasing Agent: 

Fine Paper 

1974 Envelope Requirements 
Laundry Service 

Two-way FM Hand Held Solid State Portable Radios & Chargers 
Traffic Counting Equipment 

Electronic Sirens - P. A. Systems (Police Cars) 
Copper Water Tube for 24-month Period 
Theatre Seats for Queen Elizabeth Theatre 
Passenger Cars 

Copies of the details of these tender awards are attached. 

Your Board submits the foregoing report for Council 's 
INFORMATION. 

CONSIDERATION 

7 . Theatre Rental: CKNW Orphans Fund 


The City Clerk reports as follows: 

"A letter from the CKNW Orphans Fund dated February 12, 1974 
has been received in this office. They state they are presenting 
the Rolf Harris Show at the Queen Elizabeth Theatre on February 22, 
1974 as a fund-raising project. They are requesting that consi- 
deration of the non-commercial rate be made (the commercial rate 
charged is $1,200.00 — the non- commercial rate is $800.00). 

The CKNW Orphans Fund, which is under a different administra- 
tion than CKNW, is an absolute non-profit organization that helps 
2500 underprivileged children every year in Vancouver and the Lower 
Mainland. These children belong to such institutions as Lower 
Eraser Valley Cerebral Palsy Association, St. Christophers School 
for Retarded Boys, Woodlands for the Retarded, Jericho Hill, Loyal 
Protestant Home for Children, etc. They raise close to $100,000 
every year and all time spent on the various campaigns is strictly 
volunteer time . 

Council has dealt with similar requests in the past as follows: 
July 31/73 National Youth Orchestra Rental of Queen 

approved 

Assoc. of Canada Elizabeth Theatre 

July 31/73 First Aid Ski Patrol Rental of Queen approved 

Elizabeth Theatre h of ren- 

raise funds for tal of 

Patrol's operation Q.E.T." 

Your Board submits the foregoing report of the City Clerk for the 
CONSIDERATION of Council. 


FOR COUNCIL ACIION SEE PAGE(S) ...2,.Z^^ 
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PROPERTY MATTERS 

RECOMMENDATIONS 

1. Acquisition for Park Site 

No. 7 - 1139 Pendrell Street 

The Supervisor of Property and Insurance reports as follows: 

•'The West h of Lot 16, Block 23, D.L. 185, knovm as 1139 
Pendrell Street, has been offered for sale to the City by the 
owners. This property forms part of Park Site #7, which is 
listed under Table II of Park Sites Purchases Program 1971 - 
1975, confirmed by City Council on December 15th, 1970. 

These premises comprise a two storey frame dwelling with a 

main floor area of approximately 900 sq. ft., erected in 1900 

on a lot 33' x 131', zoned RM-4A. The dwelling contains 10 

rooms, (divided into 8 rental units) 15 plumbing fixtures, 

has a patent shingle roof, wood siding exterior, a concrete 

and stone foundation, full basement and is heated by an 

automatic oil-fired furnace. This dwelling is in good 

condition for its age. The owners occupy a 3 room suite on 

the main floor, with the remaining units being rented on a 

month-to-month basis. Rental of this property will continue until 
the land is required for park ptirposes. 

Following negotiations with the representative of the owners, 
they have agreed to sell for the sum of $58,000.00 as of 
February 28th, 1974 subject to the owners' retaining rent- 
free possession of their own suite until March 31st, 1974, 
This price is considered to be fair and equitable. The 
Superintendent of Parks and Public Recreation concurs in the 
purchase of this property. 

RECC»1MENDED that the Supervisor of Property & Insurance be 
authorized to acquire the above property for the sum of 
$58,000.00 on the foregoing basis chargeable to Code #4189/- 
Park Board Clearing Account." 

Your Board 

RECOMMENDS that the foregoing recommendation of the Supervisor 
of Property and Insurance be approved. 


2. Acquisition for Knight Street Widening: 
25th Avenue to 33rd Avenue, Lot 26, 
Block 17, District Lots 391 and 392 - 
1392 East 28th Avenue 


The Supervisor of Property and Insurance reports as follows: 

"The widening and improvement of Knight Street between 25th and 
33rd Avenues is to proceed under the 1974 Paving Programme. In 
order to complete the required 80 foot road allowance, it is 
necessary to acquire a 7 foot widening strip from the remaining? 
privately-owi:ied properties in the section between 25th and 33rd 
Avenues. In this instance, the improvement encroaches on the 
widening strip necessitating the acquisition of the whole 
property. 

These premises comprise a Ih storey non-basement frame store 
building, with a floor area of approximately 385 square feet, 
erected in 1919 on a corner site 35,4' x 120', zoned RS-1 and 
as such is non-conforming. The store contains 3 rooms, has 
2 plumbing fixtures, a concrete pier foundation, a patent shingle 
roof, siding exterior, and is heated by an oil circulating 
heater. Condition of this structure is poor. 


cont ' d. 
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Following negotiations, the ovmer has agreed to sell for the 
sum of $30,000.CX) including the property and the value of the 
business, as of January 31st, 1974, subject to the owner 
reserving the right to remove stock. The owner is also to 
retain rent-free possession to February 28th, 1974. This price 
is considered to be fair and equitable and representative .of 
market values of similar properties in the area. It is proposed 
to demolish this dwelling when vacant. 

RECOMMENDED that the Supervisor of Property and Insurance be 
authorized to acquire this property for the sum of $30,000.00 
on the foregoing basis, chargeable to Code No. 141/2806," 

Your Board 

RECC»1MENDS that the foregoing recommendation of the Supervisor of 
Property and Insurance be approved. 


3. Acquisition for P.eplotting and Future 
Boundary Road Widening: Lot 5 of Sub. 
'B', Block 108, D.L.'s 36 and 51 - 
488 5 Boundary Road 

The Supervisor of Property and Insurance reports as follows: 

"The above property, (Lot $ of Sub. 'B' , Block 108, District Lots 36 and 

which is one of five remaining privately-owned properties facing 
Boundary Road between Tanner and Price Streets, has been offered for 
sale to the City. At some future date, the East 3U' of this property 
will be required for the widening of Boundary Road, with the balance 
of the property to be included in a new subdivision of this block. 

These premises comprise a single storey non-basement frame dwelling with 
a main floor area of approximately 650 square feet, erected in 1953 on a 
lot 31.77' 3C 120', zoned R.S.-l. The dwelling contains k rooms, k 
plmbing fixtures, has a patent shingle roof, stucco and siding exterior, 
a concrete foundation, and is heated by an automatic gas-fired furnace. 
The dwelling has been well maintained and is in good condition. 

Following negotiations with the owners' representative, they have agreed 
to sell for the sum of $30,900.00 as of February 28, 197U» subject to the 
owners retaining rent-free possession to March 31 » 197U. This price is 
considered to be fair and equitable and represents market value in the 
area. It is proposed to rent the dwelling until the City requires the 
land for replotting and the widening of Boundary Road, at which time the 
dwelling would be demolished. 

RECOMMEINDED: 

That the Supervisor of Property & Insurance be authorized to acquire the 
above property for the sum cf $30,900.00 on the foregoing basis, chargeable 
to Code No. U912A57." 

Your Board 

RECOMMENDS that the foregoing reoonaendation of the Supervisor of Property & 
Insurance be approved. 


FOR COUNCIL ACTION SEE ?kQl[%)...2li 
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WORKS AND UTILITY MATTERS 

CONSIDERATION 

1. Paper Recycling Project: 
City Collection 


The City Engineer reports as follows: 

"On October 16, 1973 Council approved a report on Recycling which 
authorized two pilot projects. One was the operation of a Recycling Deuot, 
the details of which have b een reported to Council. The other was a four 
month Paper Recycling project. 

On February 25, 1974 it is proposed to begin the 4 month paper 
recycling project, City collection, in 3 areas of the City whereby paper 
placed out separately by the Householders will be picked up on their regular 
garbage collection day by a special truck, and disposed of through local 
firms which deal in waste paper recycling. The 3 areas are, in general, as 
follows : 

1) Granville to Oak, 41st to S.W. Marine Drive. 

2) Portions of Shaughnessy, Little Mountain and 
Oakridge areas. 

3) Portions of Collingwood and Killarney areas, 
Vanness to 54th Avenue. 

Descriptive notices will be delivered to each building in these 
areas before February 25, 1974 starting date. These outline the project 
and suggest how the Householder may participate. A copy is attached. 

We have received a request from the X-Kalay Foundation Society in 
which they ask that they be permitted to collect paper from a fourth area 
in the City on the same basis as the City collection, they also reauest that 
the City distribute the same descriptive notices to houses in this area. 
The Society agrees to provide the City with necessary information to permit 
evaluation of costs and revenues. 

With regard to distribution of notices, we feel the Society should 
distribute its own notices. If Council decides to permit X-Kalay to collect 
paper in a fourth beat, we recommend the Valley Drive area, roughly bounded 
by 16th Avenue, 37th Avenue, West Boulevard and McKenzie Street." 

The City Engineer submits this report for Council CONSIDERATION. 


FOR COUNCIL ACTION SEE PAGE{S) 2.Xl.^ 
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BUILDING AND PLANNING MATTERS 


RECOMMENDATION 


1. Park Extensions. Strathcona 

A) Proposed Westerly Extension of False Creek Park 
(Site Bounded by Prior, Hawks and Malkin Streets 
and No. 1 Fireball Site) 

B) Maclean Park Extension (South 1/2 of Block 76, 
D.L. iSl, on Keefer Street, across from MacLean Park) 


The Director of Planning reports as follows: 
" Background 

On September 24, 1973, the Parks Board passed a resolution requesting City 
Council to place a park reserve on the unused portion of the new No. 1 
Firehall site--an area of approximately 4 1/2 acres inmediately west of 
False Creek Park (see Appendix 1). The Planning Department was asked to 
prepare a report on this matter. 

The Strathcona Rehabilitation Committee (S. R. C), by resolution of 
October 3, 1973, supported the Parks Board request to have the balance of 
the No. 1 Firehall site reserved for parkland. The S. R. C. wishes to 
have this property reserved for parkland as an alternative to extending 
MacLean Park to the 1/2 block north of Keefer Street (see Appendix 1). 

There has been considerable discussion regarding the MacLean Park extension. 
On November 7, 1973, Council approved a Planning Department recommendation 
that the park reserve on the 1/2 block north of Keefer be removed. However, 
the Parks Board requested that the park reserve not be removed from this 
property, and on November 28, 1972, Council supported this request. 

The MacLean Park extension is presently listed in Table II of the Park 
Purchase Program of the current Five Year Plan (i.e. designated for 
protective purchase for future parkland). Five lots in this 1/2 block 
are City-owned. They were part of a list of sites offered to the Province 
for its land acquisition program, but were withheld until the park extension 
issue could be resolved. 

Discussion 

(a) False Creek Park Extension 

The decision regarding the proposed extension to False Creek Park 
should be made in light of the adequacy of park facilities in the 
Strathcona area and park acquisition priorities for the City as a 
whole. 

The present park facilities in the Strathcona area are reasonably 
adequate. The establishment of a Linear Park in Strathcona was 
approved by Council on October 31, 1972. False Creek Park (while 
serving a larger area than Strathcona) is already of substantial 
size (approximately 22 acres). 

The acquisition of the 4 1/2 acre portion of the No. 1 Firehall 
site as parkland would entail the expenditure of a considerable sum 
of money. This money is not available in the current Five Year Plan. 
It is suggested that for the present, the City simply retain the 
4 1/2 acre site, and the decision as to whether or not the site 
should be reserved as parkland can be made when the next Five Year 
Plan is determined. At that time, the desirability of the subject 
property for parkland can be considered in relation to park acquisi- 
tion priorities for the City as a whole. It will also be appropriate 
to consider the desirability of this site for alternative uses. 



cont'd . . . 
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Clause No. 1 continued 


(B) MacLean Park Extension 

It is suggested that the City remove the park reserve on the 1/2 
block north of Keefer for the following reasons: 

a. The grant/loan program offered under the terms of the Strathcona 
Rehabilitation Project continues to be offered to the residents 
of the subject 1/2 block, and residents have taken advantage of 
this program to improve their dwellings. 

b. Residents of Strathcona have expressed quite strongly that they 
do not see the need for this 1/2 block to be reserved as parkland. 

c. The S. R. C. resolved, on October 3, 1973, to convey to Council 
its desire that the park reserve on the subject property be 
removed . 

d. The Strathcona Linear Park has been approved by Council (October 31, 
1972) and is about to be implemented. 

e. There exists the possibility of expanding parkland in the Strathcona 
area by adding the 4 1/2 acre balance of the new No. 1 Fireball site 
to False Creek Park. 

Recommendations 

It is therefore RECOMMENDED that: 

3. The decision, as to whether or not the remainder of the No. 1 Firehall 
site should be used as parkland, be deferred until park acquisition 
priorities are determined for the next Five Year Plan, and in the 
meantime the land be reserved from sale. 

Z. The south 1/2 of Block 76, D.L. 181 (MacLean Park Extension) be dropped 
from Table II of the Park Purchase Program. 

3. The City pursue the matter of selling the five City-owned lots (in the 
south 1/2 of Block 76, D.L. 181) to the Province for housing." 


2. Strathcona Linear Park 


The Director of Planning reports as follows: 

"On July 4, 1972 the Parks Board resolved: 

"THAT SPOTA be advised the Board agrees in principle to 
their proposed Linear Park connecting MacLean Park to 
False Creek Park." 

On October 31, 1972 City Council adopted recommendations of the 
Director of Planning and Civic Development and the Director of 
Social Planning/Community Development which included: 

"(1) Covincil approve the Linear Park illustrated on 
the attached map. (See Appendix I) 

(2) The Board of Parks and Public Recreation be 
requested in consultation with SPOTA, MacLean 
Park Tenants ' Association and Ray-Cam Co- 
operative, as well as the appropriate City 
Departments, to bring in a detailed design and 
development schedule. 

(3) The City -owned property concerned be reserved 
for park purposes." 


cont'd 
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Clause No. 2 continued 

Subsequently, the Parks Board agreed to a request that a consult- 
ant chosen by SPOTA be employed to work with the citizens' group 
in carrying out recommendation (2) above. SPOTA chose Don Vaughan 
and Associates. 

Don Vaughan and Associates have submitted a plan (see Appendix II) 
which has been endorsed by the citizens' groups. This plan is 
similar in concept to that already approved by Council. It 
involves developing a green corridor connecting existing parks. 
Eleven City-owned lots along the west side of Hawks Avenue between 
Georgia and Prior Streets would be included in the corridor. 

The plan shown in Appendix II is basically acceptable to the Parks 
Board. 


IMPLEMENTATION 
A. Financing 

A Board of Administration report dated December 14, 1973 
dealing with the Strathcona Rehabilitation Project - Finan- 
cial Situation, states that the linear park development 
(including lighting and lane paving but excluding land) is 
expected to cost $130,000 of the total estimated cost of 
$515,000 for all items in the report. The upper limit for 
the cost of all items was set at $600,000. 

The report also stated: 

"It should be noted that, if Council agrees with the 
suggestion of the Director of Finance, that the cost 
of land for the linear park should also be charged 
against the Project, the $600,000 amount will have 
to be increased by the value of that land." 

Council, on December 18, 1973, passed the following resolution 
in connection with the above-mentioned report: 

"That the recommendation of the Board of Administration 
contained in this report be approved, and that the 
reference in the report to linear park development be 
referred back to the Board of Administration for fur- 
ther report, particularly in respect of the land 
involved and source of funds . " 

There are four sets of costs involved in implementing the 
scheme : 

1. Land Cost 

All land needed to develop the linear park is City-owned. 
No dwelling units will be displaced by this park. Most 
of the land is well below street level, and not suitable 
for development without filling. 

While it is most likely that the senior governments will 
share the development costs of this park through the 
Strathcona Rehabilitation Project, preliminary discus- 
sions indicate they are most unlikely to share the land 
costs. 

There are no funds allocated in the current Five Year Plan 
for the Parks Board to acquire this land. The cost to the 
Parks Board of the 11 lots needed for the linear park is 
$165,000. 

cont'd 
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Clause No. 2 continued 


At its meeting on January 14, 1974, the Board of Parks 
and Public Recreation passed the following resolution: 

"That the Board reiterate their original stand 
that cost of linear park development (including 
lighting and lane paving) ie. $130,000, be pro- 
vided from the Strathcona Rehabilitation funds 
and that the purchase price of the City-owned 
lands should also be charged against the Strath- 
cona Rehabilitation funds and not charged against 
the Park Board's next Five Year Plan park pur- 
chase programs as suggested. 


The Director of Finance believes that the cost of the land 
for the linear park should come from the Strathcona Rehabili- 
tation Fund. 

In view of the position taken by the senior government repre- 
sentatives, and so that the work will go forward as part of 
the project, the Director of Planning proposes that the Parks 
Board pay for this land at the end of the current Five Year 
Plan if sufficient funds remain in the park purchase account; 
if not, payment be deferred until the 1976-1980 Five Year 
Plan. 

The alternative appears to be interminable negotiation 
with apparently little prospect of success - and no 
linear park development. 


2 . Development Costs 

The development costs for the linear park are estimated 
at $130,000. These include $100,000 for park facilities 
and $30,000 for lighting and paving. 

The development costs will be shared by the senior govern- 
ments as part of the Strathcona Rehabilitation Project. 
It is important to proceed with the development of this 
park now so that the City can take advantage of Strathcona 
Rehabilitation funds while they are still available. 


These costs are provided for in the Local Improvement Pro- 
gram already approved as part of the public works 
component of the Strathcona Rehabilitation Project, which 
is almost completed. 


4 . Maintenance Costs 

These will be paid out of the Park Board's operating 
budget . 


B. Alterations and Improvements to Streets and Lanes 

A Local Improvement Program instituted under the Strathcona 
Rehabilitation Project is currently under way in the Strath- 
cona area. The linear park proposal requires changes in the 
approved program that must be made immediately, before work 
in the affected area is begun. 


CARRIED. 


II 


3. Costs of Street and Sidewalk Alterations and Improvements 


cont'd 
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Clause No. 2 continued 


The proposed linear park scheme calls for the following 
traffic and engineering changes: 

1. Georgia Street to be cul-de-sac 'd in the 700 block 
west of the Hawks Street alignment. 

2. Union Street to be cul-de-sac 'd in the 700 block west 
of the Hawks Street alignment. 

3. Hawks Street to be closed between Prior Street and the 
lane north of Prior, and between Georgia Street and 
the lane north of Georgia. 

4. Those portions of Hawks Street that are to be left open 
between Prior and Georgia Streets will have a pavement 
width of 27". The residual width of Hawks Street will 
be along the west side of the street. 

The Engineering Department recommendations for the necessary 
formal steps to implement the above alterations are pre- 
sented below. 

The owners of the private properties abutting the affected 
section of Hawks Avenue have been contacted by SPOTA and, 
with only one exception, support the proposal. They have 
made two requests: 

1. That the lanes which will be the means of access to 
(or egress from) the two dead-ended half-blocks should 
be paved. This seems a reasonable request and provi- 
sion for paving these lanes is included in the estimate 
for developing the linear park. 

2. That on-street parking zones be reserved for the resi- 
dents of the two closed half -blocks. If experience 
shows that they have a problem, then sympathetic consid- 
eration would be given to this request. 

(The Law Department advise that no formal releases or con- 
sents from the abutting owners are legally necessary.) 


RE COMMENDAT I ONS 

1. THAT Council approve the general design for the Strathcona 
linear park as submitted by Don Vaughan and Associates and 
illustrated in Appendix II, with the work to be carried out 
immediately as part of the Strathcona Rehabilitation Project. 

2. THAT Council approve the traffic engineering changes as 
listed in points 1 to 4 under Alterations and Improvement to 
Streets and Lanes in the foregoing report. 

3. THAT Council agree to the property being transferred to the 
Parks Board, with the cost being charged to the Park purchase 
account if funds are available at the end of the current Five 
Year Plan; or if not, the cost to be a first charge on the 
Park purchase account of the next Five Year Plan. * 

*tThe Board of Parks and Public Recreation and the Director of 
Finance do not concur with this recommendation. They feel 
that the cost of the land should be shared as part of the cost 
of the Rehabilitation Project.)" 


cont'd 
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Clause No. 2 continued 

The City Engineer reports as follows: 

"Subject to Council's adoption of the above recommendations of 
the Director of Planning, I RECOMMEND: 

1. THAT the following adjustments to the Local Improvements 
be made : 

a. Item 1/ Pavements and Curbs, and Item 3, Special Light- 
ing, of Schedule 417A be reduced in scope by deleting 
those parts of the work on Georgia and Union Streets 
from Hawks Avenue to points 30 feet west, and on Hawks 
Avenue from Georgia Street to the lane north and from 
Prior Street to the lane north. 

b. Item 2 of Schedule 417A, Sidewalks, be reduced in scope 
by deleting the sidewalk on the west side of Hawks 
Avenue from Georgia Street to Prior Street, and 

c. The properties on the west side of Hawks Avenue between 
Georgia Street and Prior Street be relieved of Local 
Improvement charges for the Pavement and Curbs and the 
Lighting on Hawks Avenue (Items 1 and 3 of Schedule 417A) 
under Section 67 of the Local Improvement Procedure By- 
Law on the grounds that the linear park will be inter- 
posed between them and the improvements. (This will 
require a two- thirds vote of all the members of Council 
on a formal resolution which will be presented when the 
final Local Improvement costs are known.) 

2. THAT the area marked 'A' on the attached plan (WA87-H) be 
removed from the care, custody and management of the Park 
Board and the areas 'A' and 'B' dedicated as street (these 
are required for the cul-de-sacs). 

3. THAT the areas of street shown hatched on the attached plan 
(WA 87-H) be closed and stopped up and placed in the care, 
custody and management of the Park Board subject to: 

a. The maintenance of existing pedestrian accesses to all 
abutting properties and of the existing walks on the 
east side of Hawks Avenue (or of equivalent alternative 
facilities) by that Board. 

b. The right for the construction, maintenance and use of 
the sidewalks marked 'C on the said plan. 

c. The development adjacent to the cul-de-sacs on Georgia 
and Union Streets allowing emergency passage of Fire 
Apparatus to the satisfaction of the Fire Chief. 

d. All existing utilities remaining and any new utilities 
being installed under the same terms as the City's 
normal utility easement, and 

e. The right of Council to withdraw these areas from the 
care, custody and management of the Park Board with the 
areas restored to their present condition by that Board 
in the event of such withdrawal." 


cont ' d 


Departmental Report, February 15, 1974 (BUILDING - 7) 

3. Boat Shelter - 23 South Renfrew Street 


The Director of Permits and Licenses reports as follows: 

"Mr. E. Antongiovanni has requested permission to appear before Council 
vd.th respect to the enforcement of the Zoning and Development By-law 
which requires the removal of a boat shelter constructed on the above 
property without a permit. 

On October 3, 1972, our Inspection Services reported that an over- 
height boat shelter had been erected on the above property prior to 
the issuance of the required permit. Following this inspection, Mr. 
Antongiovanni made an application for a Development Permit and on 
December 6, 1972 was notified that the Technical Planning Board 
approved the application, but subject to the following condition: 

"Prior to the issuance of the development permit, revised 
plans are to be submitted or the submitted drawings amended 
to the satisfaction of the Director of Planning and Civic 
Development clearly indicating a boat shelter attached to 
the rear of the dwelling and maintaining the yard require- 
ments of the RS-1 One Family Dwelling District, or alternatively, 
the accessory b\u.lding be reduced in size to provide a total 
area of accessory biiLldings on this site not exceeding 503 sq. 
ft. and to be located 5' back from the rear property line and 
abutting the north property line." 

On December 5» 1973 » the development permit application was refused 
as the above condition imposed by the Technical Planning Board had 
not been met. 

On December 17 > 1973? a reinspection was made where it was found 
that the boat shelter was still existing and the owner was sub- 
sequently notified to remove same. The following are the alternatives 
that Mr. Antongiovanni has: 

(a) Remove the offending boat shelter. 

(b) Submit revised plans in accordance with the condition as 
outlined by the Technical Planning Board and a new develop- 
ment permit then be applied for, or; 

(c ) Examine his rights of appeal to the Board of Variance. 

RECOMMENDED that the Director of Permits and Licenses be 
instinicted to enforce the By-Law." 

DELEGATION REQUEST: E. ANTONGIOVANNI 

(Copies of Mr. Antongiovanni ' s letter dated January iS, 1974 
are circulated for the information of Council.) 


Proposed Public Housing Projects for Senior Citizens 
- Kitsilano 


The Director of Planning reports as follows: 

"Drawings and the necessary tender documents for the two projects located at 
the southeast corner of 2nd Avenue and Cypress Street and at the northeast 
corner of 7th Avenue and Maple Street are being prepared by Central Mortgage 
& Housing Corporation. The projects will provide a total of 69 units of 
accommodation under Federal /Provincial financing arrangements and will form 
part of the Greater Vancouver Regional District's stock of public housing. 


cont ' d 
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Clause No. 4 continued 

Council, at a Public Hearing on January 31, 1974, approved the rezoning of 
all lands in Kitsilano then zoned (RM-3) Medium Density Multiple to (RM-3A) 
Medium Density Multiple. This includes the sites of the two housing projects. 
The schemes have been designed to conform to the RM-3A zoning and have a 
! height of two storeys plus basement. 

Agreements for these projects will be between the Federal and Provincial 
Governments, Central Mortgage & Housing Corporation, and the Greater Vancouver 
Regional District. It is understood however that the agreements, in addition 
to containing clauses relating to the sale of the land by the City and the 
provision of various municipal services, will, as for previous public housing 
projects, contain a requirement that prior to construction 'the designs, plans, 
specifications and construction contract relating thereto shall be approved 
by the City of Vancouver, the Provincial Minister, and the Corporation'. 

It has been the practice in the past to meet this requirement by obtaining 
Council approval of the designs at the sketch plan stage with the further 
requirements being covered by the issue of the necessary building and other 
permits. 

The Technical Planning Board, on January 25, 1974, approved the development 
permits for these projects, with certain conditions to be met prior to the 
permits being issued. The Technical Planning Board on February 1, 1974 
approved the recommendations of the Urban Design Panel that design of these 
buildings be approved. 

Central Mortgage & Housing Corporation has advised that modifications to the 
plans to comply with the RM-3A District Schedule and to meet the conditions 
set by the Technical Planning Board are being made and the drawings and other 
documents are moving ahead with the intention of calling for tenders at about 
the end of March or early in April, 1974. 

It is RECOMMENDED therefore that the City now confirm its approval 
of these two developments subject to cbmpliance with the conditions 
set in Development Permits Nos. 65127 and 65128 on the understanding 
^ that the normal building permit and other procedures will apply. " 

I 
i 

' INFORMATION 

5. Proposed Zoning By-law amendments 
for both sides of Granville Street, 
between Drake and Cordova Streets 


The Director of Planning reports as follows :- 

"City Council on September 25, 1973, approved a report 
on the Granville Street Transit Mall, including recom- 
mendation No. 10 - 

'THAT all business licence applications between 
Nelson and Hastings Streets be referred to the 
Co-ordinator of the Project by the Department of 
Permits and Licences prior to any action being 
taken until further notice by the Co-ordinator. ' 

The purpose of this recommendation was to allow a review 
to be made of the appropriateness of new businesses and 
uses being located along the future mall. In addition 
to business licence applications all development permit 
applications, including those for signs, have been 
discussed with the project co-ordinator. 


cont ' d 
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Clause No. 5 continued 


Physical construction of the mall has now conunenced and 
it is advisable to incorporate the intentions regarding 
development into the Zoning and Development By-law. 
Consequently, I made formal applications, dated February 
6, 1974, to create two new zones, namely (CM-IA) and 
(CM-2A) which would restrict the permitted and permissible 
uses on both sides of Granville Street between Drake and 
Robson Streets (CM-IA) and Robson and Cordova Streets 
(CM-2A) . The boundaries (Drake and Cordova Streets) 
are beyond the limits of the transit mall, but I consider 
the extensions will further protect the quality of the 
mall . 

The two applications will be forwarded to Council for 
public hearing in the usual manner with recommendations 
from the Technical Planning Board, the City Planning 
Commission and the Granville Mall Committee. 

This report is submitted for the INFORMATION of City 
Council. " 


FOR COUNCIL ACTION SEE PAGE(S),... J..Z£-u? 
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LICENSES AND CLAIMS MATTERS 

CONSIDERATION 

1. PaciTic National Exhibition: 

Extension of Time for Sunday Sports 

The Corporation Counsel reports as follows: 

The Executive of Pacific National Exhibition has asked that 
City Council consider amending the Sunday Sports By-law so 
that there is no cut-off at 6.00 p.m., thus putting Sunday 
sports in the same class as Sunday movies. 

Unfortunately, the 6.00 p.m. cut-off is set down in section 
206A of the Charter. Any change would first require a change 
to the Charter. Th'is year's Charter Amendment Bill is well 
advanced, and whilst the Legislature has in the past, on 
special occasions, allowed last-minute amendments, these 
have generally been confined to "housekeeping" items not 
involving public or private interests. 

The alternatives appear to be: 

(1) To request an amendment to the Charter Bill when it 
is considered by the Private Bills Committee; or 

(2) To defer the matter to next year so that various 
affected interests will have an opportunity to 
make representations. 

The foregoing is submitted to Council for CONSIDERATION. 


INFORMATION 

2. Possession of Knives in Public Places 

The Corporation Counsel reports as follows: 

On January 22, 1974, Council referred the following 
suggested form of legislation to me for report: 

"No person being in a public place shall have in 
his possession a knife or reasonable facsimile 
without lawful excuse." 

The question for determination is whether the power to 
create such an offence lies with the City or whether it 
falls under the jurisdiction of the Federal Government 
as being legislation in the field of criminal law. 

It is assumed that the proposal has in mind some associa- 
tion between possession of a knife and an undesirable 
risk or result that might flow from such possession. If 
this is so, then I believe the proposed legislation is of 
a quasi-criminal nature because a similar situation has 
already been covered in the Code. Section 83 reads as 
follows : 

"Everyone who carries or has in his possession a weapon 
or imitation thereof, for a purpose dangerous to the 
public peace or for the purpose of committing an 
indictable offence, is guilty of an indictable offence 
and liable to imprisonment for five years." 

When this section is read together with the definition of 
"weapon" in section 2 of the Code, which would include any 
^ kind of a knife, I believe the field has been fully occupied 

by the Federal Government and the City could not legislate 
on the same topic for the same purpose. 

The Corporation Counsel submits the foregoing report for the 
INFORI-IATION of Council. 

FOR COUNCIL ACTION SEE PAGE(S)...2.Za! — 
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FINANCE MATTERS 

INFORMATION 

1 . POSER Si RESER Expenditures 
The Director of Social Planning reports: 

Vancouver City Council, at its meeting on March 20, 1973, 
adopted Clause 2 of the Standing Committee on Social Services re: 
Social Planning Department - Purchase of Outside Services (POSER) 
and Social Research (RESER) Budget Appropriations, subject to the 
condition that the Director of Social Planning submit Information 
Reports twice yearly to Council on expenditures incurred. 


On July 31, 
a report of 
ment ' s 


1973, Vancouver City Council received for Information 
the Director of Social Planning regarding the Depart- 
POSER and RESER appropriations to July 15, 1973. 


POSER 


Original appropriation 

Expenditures to July 15, 1973 
(includes salary of Downtown East- 
side Social Planner to August 31, 
1973) 

Expenditures to January 15, 1974 
(taken from 1973 appropriation) 

Alliance of Handicapped 

Project BREAD 

Downtown Housing Proposal 

Cultural Planning Data 

Resolution of Council (9/11/73) 
re: Bayview Community School 

Bayview Community School 

B.C. Association for the Ad- 
vancement of Coloured People 

Riley Park 

Britannia Dig-In 

Day Care for Waverley School 

^Jeighbourhood Services 
- Community Development (DERA) 

Britannia Re-entry Class 

Waverley School Social Services 
Committee Meeting 


Commitments to Date 


$29,936.23 


4 
1 
1 

+ 5 
5 


50.00 
,000.00 

, 721. 
, 000, 


,00 
,00 


000 
000 


00 
00 


700.00 
50. 00 
163.90 
5.00 

750.00 
1,455.00 

20.00 

$9,914.90 


Approved/Balance 
$40, 500. 00 

10. 563. 77 


648.87 


Recreation Programming in 
Hastings Elementary School 

RESER 

Original appropriation 

PLUS: Estimated CAP Recovery 

Spring Street 

Youth Treatment Facilities 
United Way Census Data 
Downtown Eastside Study 
Area Conservation Study 
Public Housing in the 

Community 
Social Trends in Vancouver 
Consulting Service re West 

End Zoning Proposals 
Community Development 

Research 


608. 06 


$4, 000. 00 
600. 00 
750. 00 
2 , 500. 00 
750.00 

163.00 
1,500.00 

300.00 

100.00 
$10,663.00 


40.81 


A ppro V ed /Ba 1 a nc e 
$15,000.00 


25,663.00 


cent 'd 
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Clause #1 continued; 

City Council (10/16/73) authorized 
transfer of funds to Spring 

Street (includes $2,950 CAP) 5.900.00 31,563.00 

Expenditures to July 15, 1973 21. 503.67 10,059.33 

Expenditures to January 15, 19 74 
(taken from 1973 appropriation) 

Spring Street Evaluation 

Research 7,217.54 
($150.00 estimate for 
printing of draft and 
final report) 150.00 
Consulting Service re West 

End Zoning Proposals 900. 00 


$8,267.54 1,791.79 


Commitments to Date 


Community Development 

Research 200.00 
Spring Street allocated 

balance 1 . 026. 51 


$1,226.51 $ 565.28 


As of January 15, 1974, POSER has an unspent balance of $40.81 
and RESER, $565.28. Description of each new item is attached. 

The Director of Social Planning submits the foregoing report for 
the INFORMATION of Council. 


FOR CO'JNCiL ACTION SEE PAGE(S) 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON SOCIAL SERVICES 


January 31, 1974 


A meeting of the Standing Committee of Council on Social Ser- 
vices was held on Thursday, January 31, 1974 at approximately 1:30 p.m 
in the No, 1 Committee Room, third floor. City Hall. 


PRESENT : 


Alderman Rankin (Chairman) 

Alderman Gibson, Hardwick and Marzari 


ALSO PRESENT 


Mr. J. Denofreo, Executive Assistant 
to the Minister of Human Resources 


CLERK ; 


M. Kinsella 


RE COMMENDAT I ON 

1. Grant Request for a Fraserview Neighbourhood 
Services Community Worker 

The Director of Social Planning submitted the following report 
for the Committee's consideration: 

The Director of Social Planning reports: 

"The Fraserview/Killarney Area Council is requesting a grant of 
$A,500 to pay the salary of a community worker for Fraserview 
Neighbourhood Services. 

This community worker functions essentially as the liaison 
between the community programmes and volunteers of the Area 
Council and the Fraserview staff. The position is important 
to assure a continuation of community participation, an on- 
going training of volunteers and a co-ordination of community 
and staff programmes. 

The position is presently funded by a Secretary of State grant 
which terminates on January 31, 1974. A City grant of $4,500 
would continue the position for an additional six months 
(February 1 to July 31, 1974) and allow for an increase in 
salary effective November 1, 1973 from $460 to $625 per month. 
The Area Council is requesting consideration of this grant in 
advance of the regular grant request hearings to insure con- 
tinuity of the position. 

The grant request has been made for a six month period only 
because of the pending r e-orgnizat ion of the Social Services 
system in South Vancouver. The Human Resources staff for 
South Vancouver have informed us there is no possibility for 
them to give this position the appropriate consideration until 
the new Resource Board and budgets are established. They have 
requested that, where possible, current programmes such as 
this one, should be maintained until they can be assimilated 
into the new organization." 


cont ' d 
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Clause No. 1 (cont'd) 

Mrs. Wyatt, Fraserview Neighbourhood Services, spoke to the 
above report. Mr. Doug Purdy, Social Planner, advised for infor- 
mation that the Fraserview Neighbourhood Services is part of the 
Library complex at 1950 Argyle , officially opened by the City in 
January, 1972. C.A.S. leases from the City one half of the area 
for six child welfare work^-rs and the City hosts. Probation, Wel- 
fare, Y.W.C.A., Family Service Centre and the Area Council in the 
other four offices. Numerous OFY and I, IP workers and community 
volunteers also jointly share accommodation. Following further 
discussion, your Committee 

RECOMMENDED 

THAT City Council approve a grant to the Fraserview Neigh- 
bourhood Services of $4,500 to fund a community worker for 
a six month period, February 1, 1974 to July 31, 1974, at 
a salary of $625.00 per month, this grant to be contingent 
upon the Fraserview Neighbourhood Services obtaining cost 
sharing of the position through Canada Assistance Plan. 

FURTHER RECOMMENDED 

THAT the Director of Social Planning be instructed to initiate 
discussions with the Department of Human Resources on the 
relative roles of Vancouver City Council and the Department 
of Human Resources in community worker funding. 

2. Lengthy Delays Encountered by 
People Applying for Mincome 

Mr. W. C. Hennessey, Counsellor and Community Worker, First 
United Church, submitted to the Chairman a copy of his letter to 
the Honourable Norman Levi on lengthy delays encountered by people 
applying for Mincome. The Team of First United Church is concerned 
about the delay of over one month between making the application 
for Mincome and commencement of payments. The letter suggested that 
the Department of Welfare & Rehabilitation re-instate their pre- 
vious procedure whereby applications for Mincome were received at 
all district offices rather than being processed at the Central 
Office, 1530 West 8th Avenue, as is the case at present. 

Mr. W, B. Wynn, Assistant Director, Department of Welfare & 
Rehabilitation, concurred that the Mincome applications are now 
received and processed in one central location, i.e. 1530 West 8th 
Avenue. The applications are currently backlogged to March 19, 1974 
(there are presently 200 on the waiting list with up to 2000 still 
to be considered) . Up to now there have been 10 interviewers (each 
interviewer does an average of 10 interviews a day) and 3 clerks 
working on this programme. However, because of the Department's 
and the Minister of Human Resources' concern with the lengthy de- 
lays being encountered by applicants for Mincome, arrangements have 
been made with the Provincial staff at 411 Dunsmuir Street for them 
to undertake 2 of the backlogged interviews per day. This should 
reduce the current backlog by four woeks. Following further dis- 
cussion, it was 


cont ' d 
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RECOMMENDED 

THAT Council request Mr. R. Butler, Assistant Director of Com- 
munity Services, Department of Human Resources, to review the 
possibility of additional staff being placed in the North Area 
Unit office on Commercial Drive to undertake interviewing of 
Mincome applicants in the same manner as presently under way 
at 411 Dunsmuir Street, with a report back to the Standing 
Committee on Social Services within one month. 


3 . Welfare Line-ups 

Mr. W. C. Hennessey, Counsellor and Community Worker, First 
United Church, asked the Committee to consider the extreiaely long 
line-ups on issue days at the Single Men's Unit, 517 Hamilton 
Street. He stated that he has on a number of occasions observed 
line-ups of men outside the building in all weathers and sometimes 
these men have had to stand in line for up to two hours before 
receiving their cheque. 

Mr. Hennessey went on to discuss with the Committee and the 
representatives of the Welfare & Rehabilitation Department and 
the Department of Human Resources specific cases of persons who had 
made numerous requests for direct mailing but were still having to 
pick up their cheques from either the Single Men's Unit or, in the 
case of an elderly woman, from 1530 West 8th Avenue. Mr. Wynn, 
Assistant Director, Welfare & Rehabilitation Department, requested 
Mr. Hennessey to supply him with all necessary details of these 
cases and undertook to investigate them and take whatever action 
was necessary to remedy the situations. 

There was discussion on the possibility of instituting direct 
mailing for all unemployables registered at the Single Men's Unit. 
Mr. Wynn pointed out that one of the problems is the mobility of 
75% of the Single Men's Unit clientele. 

Mr. Hennessey then referred to the problems some veterans have 
encountered in their efforts to obtain welfare payments. He cited 
a case of a badly disabled man for whom he was unable to obtain a 
cheque at the North Unit and was told that this person would have 
to go to the Single Men's Unit and line up to make application. 
Mr. Wynn suggested that in future, cases of this nature be referred 
to the Health Care and Aging Division of the Department of Welfare 
and Rehabilitation, which would arrange a home visit if necessary 
for any person who is unable to go out to make application for 
welfare. Following further discussion, it was 

RECOMMENDED 

THAT Council request Mr. R. Butler, Assistant Director of Com- 
munity Services, Department of Human Resources, to institute 
a procedure on the next day of issue at the Single Men's Unit, 
517 Hamilton Street, of offering every unemployable recipient 
the option of picking up his cheque or having it mailed to him. 

Mr. Denofreo undertook to also discuss this matter with Mr. 
Butler, as well as the whole matter of staffing at the Single Men's 
Unit. 
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4 . Management of the Dangerous Patient in Vancouver 

On August 16, 1973, the Standing Committee on Social Services 
requested the Medical Health Officer to report back to the Committee 
on interim solutions to the problem of resources for committing and/ 
or restraining the violently disturbed person. 

The Medical Health Officer under date of January 24, 1974 sub- 
mitted the following report: 

"A review of the emergency and in-patient facilities of the Vancouver General 
Hospital, a visit and review of facilities at Riverview Mental Hospital 
(including the Riverside Unit) and the Vancouver City Jail have been undertaken. 

Following discussion with individual people associated with the running of the 
aforementioned facilities, a meeting was held in City Hall on January 10,1974 
with the City Prosecutor, a representative of the Chief Constable, the 
Administrator of the Vancouver General Hospital, a representative of the 
Department of Psychiatry, Faculty of Medicine and the Medical Director 
of Riverview Mental Hospital. After considerable discussion it was conceded 
that the basic need is for a facility which has capability for holding persons 
for examination and treatment of mental illness to which the Police Departments 
and the Courts have access and which has significant assessment capabilities 
for determining the nature and degree of mental problems. 

It was agreed that the Vancouver General Hospital was not equipped to detain 
dangerous patients and, therefore, could not provide proper assessment at the 
existing facilities. The City Jail was not suitable for proper assessment 
of the mentally ill patient although it is necessary to carry out screening 
examinations at this location. Riverview Mental Hospital is not readily 
accessible because of distance and because of treatment pressures which do not, 
always guarantee immediate access. 

It is therefore RECOMMENDED that a facility of approximately 15 to 20 beds be 
established to serve the needs of the Police Departments and the Courts as a 
centre for appropriate assessment of the potentially mentally ill persons and 
to provide a centre for initial treatment pending Court and medical decision 
regarding the definitive location and/or treatment plan in each case. 

There was considerable discussion concerning location. The choice rested 
between a special unit at Vancouver General Hospital and a specialized 
extension of the infirmary or hospital part of the new Remand Centre on 
Powell Street, which is scheduled to replace Okalla Prison. It was agreed 
that the latter location was preferable. Although extensive equipment and 
sophisticated support service must be supplied by temporary transfer of 
patients to Vancouver General Hospital, the location on Powell Street would 
profoundly simplify the major transportation problem of transporting 
prisoners to the Courts from the Treatment Centre. As it is suggested that 
this be operated by the Provincial Government as part of the Justice 
Administration system, there would be no problem of holding persons in this 
facility who had been charged for various offences or remanded by the Judge 
for report. This facility would also provide a brief holding service pending 
medical cormital processes to Riverview or Orders-in-Council for detention 
at Riverside. Such a facility would provide an environment far superior to the 
Jail and would be far less likely to seriously aggravate the psychiatric 
condition. 

It is intended that the assessment process carried out in this facility would 
be done by Psychiatrists either employed by the Attorney-General or assigned by 
the Provincial Mental Health Branch, or contracted for with the Greater 
Vancouver Metropolitan Board of Health Mental Health Project or with the 
Vancouver General Hospital. In any case, a working agreement with the 
Vancouver General Hospital for supportive diagnostic service is indicated and 
practical. The process of assessment would also make recommendations re the 


cont ' d . . 
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best pattern of nedfcal management. The Judge would then be in a position 
to take this into account in making a decision. In this way, this 
information made available to the Judge may, in fact, prevent any 
unnecessary order to Riverview Mental Hospital. With decreased pressure 
on the Hospital it is more likely that rapid commitment to Riverview 
when indicated would be possible. 

Medical opinion favours a five-day assessment period with the probability 
that simpler more straight forward problems could be sorted out within a 
day or two. The Police Departntent estimates that approximately three persons 
per day are picked up by the Police who note the possibility of mental 
disturbance. This forms the basis of the estimated 15 to 20 beds. 

The meeting also favoured the availability, pending the development of this 
facility, of a psychiatrist to the City Jail on a daily basis." 

The above report was discussed in detail with representatives 
of the Mental Patients Association, the Medical Health Officer and 
Staff Inspector Brown, Police Department. Staff Inspector Brown 
endorsed the Medical Health Officer's suggestion that a psychiatrist 
be available at the city jail on a daily basis. At the present time 
psychiatric assessmient is available at the jail twice a week, on 
Tuesdays and Thursdays and this leads to delays of up to two weeks 
between the time a person is charged, receives psychiatric assessment 
and is referred for necessary treatment. 

The Medical Health Officer stated that the facilities at 
Vancouver General Hospital are inadequate to handle the dangerous 
patient. There is a 15 bed assessment unit with four cell-like 
rooms. In addition, the Vancouver General Hospital's facilities 
are heavily overloaded and understaffed. 

The Greater Vancouver Federated Anti Poverty Groups protested 
the proposal set forth in the Medical Health Officer's report. 

Your Committee briefly discussed this matter with representa- 
tives of the Mental Patients Association and the consensus was that 
in addition to the facility for managing the dangerous patient 
there still remains the problem of the emotionally ill person who 
has not been charged but who is nevertheless in need of immediate 
treatment. Dr. Bonham referred to the Metropolitan Board of Health's 
mental health project. Mental Health Teams are under way in six 
areas of the City and two more have been budgeted for. However, 
this will not greatly alleviate the problem of the person in need 
of emergency treatment particularly after hours and the consensus 
of the Committee was that the whole health care system has a res- 
ponsibility to develop needed facilities. Following further dis- 
cussion of this item, it was 

RECOMMENDED 

A. THAT the Council of the City of Vancouver request the 
Attorney-General to develop an assessment centre for 
potentially mentally ill persons as part of the Remand 
Centre to be located across from the new Courts; 

B. THAT the Provincial Government be asked to appoint or 
fund daily psychiatric services for the City Jail as 
soon as possible. 
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INFORMATION 

5 . Vancouver Indian Centre Requests for Assistance 

A. Recruest for Space at North Area Service Unit 

Vancouver Indian Centre submitted a request that a room be 
made available in the North Area Service Unit for use by their 
two home-school co-ordinators in the Grandview-Strathcona area. 

RESOLVED 

THAT the Director of Social Planning investigate the 
availability of a room at the North Area Service Unit 
for use by the home-school co-ordinators of the Van- 
couver Indian Centre . 

B . Request for Surplus City-owned Car 

The Vancouver Indian Centre also requested a car be made 
available to the Centre for use by Mrs. A. Dennis, Home-school 
co-ordinator . Mrs. Dennis' work involves visiting various 
schools, as well as homes of the children on her case load. 
Due to lack of private transportation, she has to use the bus 
and finds this mode of transportation most inconvenient and 
time consuming . 

RESOLVED 

THAT the Director of Social Planning investigate the 
possibility of a surplus City-owned car being made 
available to the Vancouver Indian Centre for use by 
Mrs. Dennis, Home-school co-ordinator, with a report 
back to the Committee as soon as possible. 

6 . Grant Request - Vancouver Peoples ' Law School 

Representatives of the Vancouver Peoples ' Law School appeared 
before your Committee in support of their request for a grant of 
approximately $16,800 for a one year period, these monies to be 
used as follows: 

Salaries of two workers - Managing Director $7,200.00 

- Media Director 7,800.00 
Approximately 1/3 of their annual operating costs 1 , 800 .00 

$16,800.00 

It was noted that in their initial submission, the Vancouver 
Peoples' Law School had requested a grant equivalent to the salary 
of ONE worker plus a share of the operating costs. The delegation 
before your Committee today indicated that the organization was 
requesting funding of the additional salary for a Media Director 
because of the increased demands from School Boards, Educational T.V. 
Programmes, etc. for law education programmes, booklets, etc. The 
group had previously submitted a budget for information of the Com- 
mittee, copy of which is attached. 

Your Committee discussed with the delegation the present funding 
of the school — the Vancouver Law Foundation gives them a grant of 
$5,000 plus an additional $5,000 subject to their obtaining grants on 
a matching basis; $5,000 from the Department of Citizenship; funding 
from O.F.Y. in the amount of $5,000. In addition, the Provincial 
Attorney-General has indicated he will give favourable consideration 
to a grant request from this group, Mr. Denofreo agreed to discuss 
the Vancouver Peoples ' Law School grant with the Attorney-General . 


cont ' d 
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Clause No. 6 (cont'd) 

The point was made that the Vancouver Peoples' Law School serves 
not only the City of Vancouver but the rest of the Province, particu- 
larly with respect to their educational component. 


THAT the grant request from the Vancouver Peoples' Law School 
be referred to the Director of Social Planning for evaluation 
for an early report back to the Committee with recommendations, 
these recommendations to include cost sharing. 


The meeting adjourned at approximately 3:30 p.m. 


RESOLVED 



REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL ON 
FINANCE & ADMINISTRATION 

January 31, 1974 


A meeting of the Standing Committee on Finance and Administration 
was held in No. 2 Committee Room, Third Floor, City Hall, on Thursday, 
January 31, 1974 at 1:45 p.m. 


PRESENT: 


Alderman Bowers (Chairman) 
Alderman Harcourt 
Alderman Volrich 
Alderman Linnell 


COMMITTEE 
CLERK: 


M. Sharkey 


INFORMATION : 

1. Store Closing Hours 

On November 8, 1973 the Finance and Administration Committee 
requested the Director of Permits and Licenses to submit a report 
and recommendations regarding Store Closing Hours regulations. 

The Director of Permits and Licenses reported as follows : 

•♦The Comnittee has asked for suggestions for more uniform enforce- 
ment of existing by-laws. Enforcement is now carried out by the 
Police Department and the Chief Constable advises: 

"It must be appreciated tiat in order to have an 
effective compliance with the by-law that it would 
require steady enforcement practices on all offending 
premises. This would involve considerable time.** 

"It would seem appropriate if we are to enforce the 
by-law we should proceed on the basis of complaint 
similar to the procedure rfe recommended in the case 
of Barber Shop Closing." 

To provide more uniform enforcaraent of the present regulations 
would require additional staff time be provided by the Police De- 
partment or hiring special inspectors attached to the License Office. 

The Committee also asked for suggestions for revising the categories 
of exempted stores. The present exempted categories include drug 
stores, service stations, record stores (providing the retail sell- 
ing price of electrical appli-ances does not exceed $10.00) plus 
other categories. The Law Department advises: 

"With the advent of largt drxjg super markets, such as 
London Dnjgs, in the Citj of Vancouver, we have a unique 
situation of that store selling anything from leather 
goods to stereophonic soxnd systems worth up to $1,000 
at any hour up to the tine they choose to close, which 
could be midnight or lattr. In short, the listing or 
unlisting of items which may or may not be sold dviring 
specified hours has becor e virtioally impossible to reg- 
ulate. We are not aware of all the problems of enforce- 
ment involved in this by- Law but we can anticipate a few, 
and our conclusion is thi t at this point in time the cost 
of enforcement of this by-law would be prohibitive and 
completely ineffectual." 
The Chief License Inspector advises from reading newspaper ads and 
from personal observation durin^; evening visits, it is obvio\is that 
the provisions of Closing Hour By-law No. UU62 are not being complied 
with by some merchants. 

Some lower mainland mxinicipalit Ler> hnve no closing by-law, and others 
do. The City of Victoria repealed all closing hour by-laws some 
years ago, and the Chief License Inspector has been informed that 
they have had no problems as a result. Cont'd . . . 
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The following information has been received from the City Clerk: 


Our survey included the District of North 
Vancouver, the Corporation of the District 
of Burnaby, the District of West Vancouver, 
the City of New Westminster, the Corporation 
of the Township of Richmond, the Cities of Port 
Coquitlam and Port Moody, and the Districts of 
Port Coquitlam, Delta and Surrey. The first 
four of these Municipalities' by-laws state, 
in one way or another, that shops must close 
Monday, Tuesday, Wednesday and Saturday not 
later thaTi six o'clock in the afternoon and 
on ThiiTsday and fi*riday not later than nine 
o'clock in the afternoon. The latter seven 
Municipalities have unrestricted or wide-open 
shopping hours excepting for those imposed by 
the Lord's Day Act. Two of the Districts mentioned 
an exception, for Barber Shops and Beauty Salons 
where hours are still r>^stricted to closing, at six 
o'clock in the afternoon. 


In view of the above there appears to be two alternatives: 

1. To repeal all closing by-laws. 

2. To rigidly enforce the existing by-law. As noted above 
this procedxire would require additional staff time to 
be provided by the Police Department or hiring special 
inspectors attached to the License Office. 

It is sxjggested that the Committee may wish to obtain the views 
of interested parties before considering these two alternatives 
further. 

The Committee agreed that the problem of Store Closing Hours 
regulations had been outstanding for a number of years and a public meetin 
had previously been held and briefs presented. 

Inequities exist in the present By-law regulations allowing some 
neighbourhood service stores, to stay open 7 days a week until 11 p.m., 
while other stores such as specialty shops and Department stores have 
rigidly controlled closing hours. In order to enforce the present 
By-law it would be necessary to increase manpower substantially. 

Other municipalities in the G.V.R.D. have removed all closing 
hour regulations and have experienced no difficulties. 


In addition to the two alternatives suggested in the report of the 
Director of Permits and Licenses in enforcement the present by-law 
might remain in force with no amendments or changes. The Lord's Day 
Act is still in force and, unless amended or repealed, controls the 
store closing hours on Sundays. 

Another suggested method of gaining public opinion would be by 
plebiscite at the next election. 

It was felt by the Committee that various groups, unions, merchants 
and public groups should be allowed to voice opinions at a public 
meeting on whether it is advisable to change the present by-law 
regulations . 

The Committee RESOLVED , 


Cont'd . 
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"THAT this Committee hold a public meeting in the evening, 
in one month's time in the Council Chamber, City Hall, to 
discuss the" question of Store Closing Hours. All persons 
who attended 'a previous meeting to be notified and 
notice of the meeting to be advertised. Written submissions 
will be invited from individuals." 

RECOMMENDATION 

2. Civic Grants - Social Services 

The Director of Social Planning presented a report to this 
Committee reviewing the present civic grant procedures for health, 
services and recommends changes in four aspects of procedure; 
budgeting, timing, criteria and public information. 


" The Director of Finsmce would point out to the Conimittee that 
the net cost to the City in 1971-73 for these grants was: 

% Increase 

1971 $136,882 

1972 187,126 36.7% 

1973 288,517 54.2% 

The recoinmended options of the Director of Social Planning are 
for grants of $426,000 or $510,000 for 1974, either of which 
represents a very significant increase over 1973. 

With respect to civic grants, the present procedure is to review 
the previous year's civic grant budget and increase it by ten 
percent, more or less, depending on increased programme costs and 
increased number of civic grent requests, 

A few well-established organizations have received the lion's 
share of the civic grant budcat in the last few years. For example, 
in 1973, two organizations, K ieghbourhood Services Association and 
Family Services Centre, received about 35% of the total allocated. 
Appropriate budget limitations might assure a wider and more 
equitable distribution of civic funds to organizations and citizen 
groups throughout the City. More formal civic grant procedural 
guidelines and an improved arrangement for processing civic grant 
requests in co-operation with the Provincial and Federal Governments 
and United Community Services are desireable. 


TIMING 

The procedure for processing civic grant applications is time 
consuming and costly. Staff seldom have sufficient time to fully 
review and evaluate requests. United Community Services has found 
that by moving their entire crant process forward a year, they have 
been able to overcome the problem of "grant lag". For example, they 
were already reviewing 1974 grant requests of UCS affiliated agencies 
while the City was iust completing its 1973 allocations. Our system 
causes anxie.ty on the part of applying agencies because grant requests 
are not approved until April. If the agency or group is not self- 
sufficient and its programme and ataff are dependent upon funding 
effecitve in January, it must borrow money, seek funds elsewhere or 
wait in limbo until a decision is made by the City in March or April. 

Most agencies applying for City grants are already committed to 
an expenditure of funds in the first quarter of the year, part 
of which they anticipate getting from the City. A grant becomes 
an after the fact 'must 'to help them out of financial difficulties. 
Our timing works against objective evaluation, and encourages reliance 
on precedent rather than priority. Lack of sufficient leadtime also makes 
it more difficult for us to prune or redirect civic grants without 
appearing to be punitive. It hinders proper programme evaluation by 
City staff. Two years ago, City Council approved an exception to the 
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rule for Information Centres, permitting their civic grant to run from 
April to March 31, 

In addition to grant requests received prior to budget approval in 
J^ril of each year, requests are received during the year. Between 
April 1 and December 31, eleven were received in 1972 and fifteen 
were received in 1973. Each must be handled on an individual basis. 
A request for $1,000 may cost the City half as much again for staff 
services and reporting to City Council. 


CRITERIA 

During a joint meeting of the Committee on Finance and Administration 
and Social Services (March 15, 1973), some Aldermen expressed the 
view that civic grants should be used to encourage new and innovative 
programmes. A general viewpoint expressed at that meeting of the 
Committee was that organizations should not expect to receive civic 
grants year after year. The priority and quality of the programme are 
more important factors than the precedent of having received a grant. 


PUBLIC INFORMATION 

The public is generally unaware of the civic grant system. In the 
past, applications for civic grants have been sent only to those 
orgamizations which received grants the previous year, or to those who 
specifically requested application forms. New organizations with new 
ideas and new programmes should be incouraged to compete with established 
organizations for civic grants. 

A number of recommendations regarding changes in the civic grant 
procedure follow. If they are adopted by City Council, they should 
receive wide public circulation in brochure form." 


After considering the recommendations contained in the report 
and quoted as follows, the Committee took action as noted. 


"The Director of Social Planning RECOMMENDS: 

1. a. I*P**4rES«abs .gramt applications 

be received by February 28 and reviewed by 
the Standing Committees of Council on Finance 
and Administration and Social Services in 
March for recommendation to Council, as in 
previous years. 


1. b. The recommendations shall be within the budget 

limitations established for such grant requests 
as proposed in this report, recommendation #3. 

c. Each grant application shall be considered 

individually and shall require eight (8) votes 
of City Council for final approval as required 
by the City Charter. 

2. a. 1975 grants be dealt with on a new schedule, 

starting early Fall, 197A. The recommendations 
of the Standing Committees of Council on Finance 
and Administration and Social Services be com- 
pleted by the second week in December, 197A, 
and be dealt with at the second Council meeting 
in 1975. 


b. This become the on-going annual procedure." 


Cont'd . 
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THE COMMITTEE RECOMMENDS, 

THAT the recommendations of the Director of Social Planning 
for la, and Ic; 2a and 2b be approved, and that lb not be 
considered for this year. 


The Director of Social Planning submits items 3a and 3b for 
CONSIDERATION of this Committee: • 


3. Vancouver City Council establish: 


a. A maxlmuin civic grant budget (gross) of $1.00 
per resident population of Vancouver (i.e. 
$426,000 maximum - 1972). 

- or - 


b. A maximum civic grant budget of one half of 
one percent of the City's operating budget 
of the preceeding year (i.e. $510,000 maxi- 
mum - 1972) . 


4. a. That 10% of a civic grant budget 

be approved and reserved for requests involving 
new requests received after the formal civic 
grant process has been completed. 

b. The Finance Committee recommend a way to process 
small grant requests more economically and 
expeditiously . 


THE COMMITTEE RECOMMENDS, 

THAT items 3a and 3b not be considered for this year. 
FURTHER THAT item 4a not be considered for this year. 
FURTHER THAT item 4b be withdrawn. 


5 . That the following criteria for civic grants be adopted ; 

a. Civic grants are to be used in or for the residents 
of the City of Vancouver. 

b. Only non-profit organizations be eligible for civic 
grants . 

c. Civic grant applicants must show financial responsi- 
bility; e.g. produce annual financial statements and 
show evidence of proper financial accountability. 
Organizations receiving civic grants shall agree 

to provide annual written descriptions and assess- 
ments of their pro granmes for distribution to City 
Council and the general public. Grants are not 
restricted to established and well-organized agencies. 
Where financial and organization? I i^oertise are 
lacking^ City officials will offer assistance. 


Cont'd . . . 
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THE COMMITTEE RECOMMENDS, 

i 

THAT items 5a and 5b be approved. | 

I 

FURTHER THAT item 5c be amended as follows and approved 
as amended : 

Civic grant applicants must show financial responsibility; 
e.g. pToduce annual financial statements and show evidence | 
of proper financial accountability. Organizations receiv- 
ing civic grants shall agree to provide annual written ■ 
descriptions and assessments of their programmes for i 
distribution to City Council and the general public. Grants ; 
are not restricted to established and well-organized 1 
agencies. Where administrative, financial and record j 
t^eepinq assistance is lacking. Social Planning of ficials j 
will offer assistance. - ■ i 


5. d. Grants will be for new and innovative programmes 
as well as established programmes, with approxi- 
mately 60% of the civic grant budget going to 
established programmes and 40% designated for 
new and innovative programmes. 


THE COMMITTEE RECOMMENDS, 

THAT item 5d be amended and approved as amended: 

Grants will be for new and innovative programmes as well as 
established programmes . 


As a general rule, a new agency or new programme 
may be funded in whole or in part by the City 
for three years, following which time, permanent 
funding from the Provincial Government is to ■ be 
sought . 


THE COMMITTEE RECOMMENDS , 


THAT item 5e be amended, and approved as amended: 

As a general rule, a new agency or new programme may be 
funded in whole or in part by the City for a maximum period 
of three years, following which time, permanent funding 
from the Provincial Government is to be sought. 


f. The City may wish to fund c<^rtain programmes on 
a longer term basis, but these are to be the 
exceptions . 


THE COMMITTEE RECOMMENDS , 
THAT item 5f be approved. 


Cont'd . 
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g. The maximum grant to any one agency or service will 
not exceed 10% of that year's civic grant budget. 


VEI. 


THE COMMITTEE RECOMMENDS, 
THAT item 5g be withdrawn. 


h. Organizations receiving unilateral funding from the 
Provincial and Federal Governments or United 
Community Services, without prior consultation 
with the City, will not be funded by the City when 
the other funding terminates. 

i. Council authorise the Director of Social Planning to 
prepare an information card or brochure setting out 
the City's policy regarding civic grants for social 
services . 


v::ii. 


THE COMMITTEE RECOMMENDS, 

THAT items 5h and 5i be approved. 


6. A four-level Grant Review Committee immediately be 

established, comprised of officials from United Community 
Services, the City, Provincial Government, Federal 
Departments of Manpower and Immigration and the Secretary 
of State, chaired by the Director of Social Planning for 
the purpose of : 

a. Sharing information, prior to grant decisions, 
of all grant requests in and for the City of 
Vancouver, dealt with by the above-mentioned 
parties . 

b. developing policy positions concerning areas 

of responsibility and cost-sharing arrangements 
for certain types of grant requests for con- 
sideration by the respective political bodies." 


I]:. 


THE COMMITTEE RECOMMENDS, 

THAT items 6a and 6b be approved, 


INFORMATION 

3 . Cultural Grants 

A request had been received from Mr. Locke, Chairman of the 
Cultural 'Advisory Committee, that Council reconsider its decision 
not to allocate a certain sua for the distribution of grants to small 
cultural organizations. 

After some discussion THE COMMI'i'TEE RESOLVED, 

THAT Mr. Locke of the Cultural Grants Advisory Committee be 
informed that the Finance and Administration Committee cannot 
make a committment of monies for grants at this time, and 

FURTHER THAT this Committee request the Cultural Grants Advisory 
Conimittee to give a priority rating for grants to small 
organizations, and 


FURTHER THAT Mr. Locke may assume that monies provided for such 
grants will be at least 10% above those provided for Cultural 
Grants in the 1973 budget. 
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4 . Preliminary 1974 Operating Budget Priority Review 

This Committee continued to review the 1974 Preliminary Operating 
Budget Priority Rating Review. 

After conglciffrat iop and discussion of items the Committee 
RBSOLVEDr 

A. THAT the 1974 Budget Review Program Priority Rating prepared by 
City Departments of Personnel Services Department, City Planning 
Department, Vancouver Police Department, Probation Services, 
Juvenile Detention Hom^, Provincial Court, Social Planning Depart- 
ment, Welfare and Rehabilitation Services be accepted for the 
information of this Committee to be reviewed at the time of 
budget f inalization. 


B. THAT the Chief Constable be requested to attend a meeting of this 
Committee to more fully explain the following items of the Police 
Department budget: 

Item 3 - Marine Squad (p. 77) 

- explanation of impact of reducing the costs of this service 
Item 4 - Mounted Squad 

- possibility of the City recovering a portion of the cost 
of extra services for special events from the promoters of 
such events. 

Item 5 - Bicycle Registration 

- possibility of recovering costs of this service through 
increased license fees. 


Parking Squad (p. 90) 

- ways and means to effect savings by different methods of 
enforcement. 

Extra Policing Services 

THAT the Pacific National Exhibition be requested to prepare 
a report for this Committee on possible ways in which the City 
may be able to recover costs for extra police services for 
events at the P.N.E. grounds. 

Vancouver Police Department (pages 83 & 84) 

THAT the Police Commission be requested to report on budget 
items : 

(1) Morality Squad 

(2) Liquor Squad 

(3) Gambling Squad 

(4) Narcotic Squad 

on the degree in which these services should be supported by 
senior levels of Government. 


Vancouver Police Department (p, 91) 
School Boy Patrol ; 

THAT this item be moved from priority 3 to priority 4. 
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F. 


Vancouver Police Department (pages 94 to 100) 
Jail : 


THAT the priority rating and set budget amounts for staffing and 
maintenance of the City Jail, Probation Services, Juvenile 
Detention Home, Criminal and Traffic Division, and Family Court, 
be deferred pending negotiations for funding with the Provincial 
Government. 


G. West End Planning Program (p. 103) 

THAT the Director of Planning and the Director of Social Planning 
present a report to a joint meeting of the Standing Committee on 
Civic Development and Standing Committee on Community Development 
on the progress of the West End Planning function and the 
possible pTiasing out of this function. 


The meeting adjourned at 3:45 p.m. 


* * * * 


FOR COUWai ACTIO?! SEE P. 


GEfS) 2E.^„, 



REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON CIVIC DEVELOPMENT 


FEBRUARY 5, 


1974 


A meeting of the Standing Committee of Council on Civic 
Development was held in the #2 Committee Room, 3rd Floor, 
City Hall, on Tuesday, February 5, 1974 at 9:00 a.m. 


PRESENT: 


Alderman Hardwick, Chairman 
Alderman Massey 
Mayor Phillips 


ABSENT : 


Alderm.an Bowers 

Alderman Pendakur (on leave) 


The Minutes of January 17, 1974 were approved. 


RECOMMENDATIONS : 


1. False Creek — 1974 Capital Budget 


Under date of January 28, 1974 the Board of Administration 
submxtted a report on the Capital Budget for the year 1974 for 
the City Owned Lands development in False Creek and the Board 
and the Director of Finance recommended as follows: 

"1. The staff and office budget for 1974 of $125,405 be 
approved in advance of the 1974 Capital Budget, 

2. The amount of $76,550 be allocated from the 1973 Capital 
Budget - Consultant services, for expenditures incurred 
for the design team fees and expenses, developer pro- 
posal expenses, per diem consultants. Area 6 Noise Study, 
5th Avenue Design Study, with the Development Consultant 
having discretionary authority to expend these funds, sub- 
ject to normal City budget procedures. 

The Director of Finance RECOMMIiINDS that the staff and 
office budget, when approved, be provided for in the 1974 
Supplementary Capital Budget, For the purposes of control, 
these expenditures will initially be reflected in the Revenue 
Budget and then transferred in total to the Capital Budget." 

The Development Consultant advised the meeting that it was 
his opinion that the amount of $125,000 would cover the salaries 
and office operation expenses but that $76,000 allocated for 
design team expenses would not be sufficient. 

The Committee, in considering the i-eport had reference to the 
Board of Administration report dated February 1, 1974 entitled 
"Staff Organization for False Creek - Planning and Development" 
and noted that Council would be considering it at today's meeting. 

After further consideration your C<immittee; 

RECOMMENDS 

THAT the 1974 Capital Budget for False Creek as detailed in 
the report of the Board of Administration dated January 28, 1974 
be approved and ; 
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Clause 1 cont'd 

THAT this clause of the Ccmmittee's report be considered 
by Council at the same time as the Board of Administration 
report dated February 1, 1974 re "Staff Organization for False 
Creek - Planning and Developmer t" . 


2. Citizens' Advisory Panel 


Under date of January 31, 1974 the Development Consultant 
submitted a report entitled "Appoint of Citizens' Advisory Panel 
for Design of City Owned Lands False Creek 

The report ended with reccmmendations which were considered 
by the Committee. The recommerdations of the Design Consultant 
are as follows: 

"1. The number of members on the Citizens' Advisory Panel 
be a maximum of 20. 

2. The 14 whose names appear below be invited by Vancouver 
City Council in a letter from the Development Consultant 
to serve on the Citizens' Advisory Panel. 

3. Up to an additional six members be invited by the Development 
Consultant on approval of the Chairman of the Standing 
Committee of Council re Civic Development, based on the 
response to the current advertisements." 

The Development Consultant explained to the members of the 
Committee the philosophy behind his recommendations and choice 
of participants. 

After further consideration the Committee; 

RECOMMENDS 

A. The number of members on the Citizens' Advisory Panel be 
a maximum of 20. 

B. Members be invited by the Development Consultant on 
approval of the Chairrran of the Standing Committee of 
Council re Civic Development, based on the response to 
the current advertisements. 

The Committee referred consideration of the second recommenda- 
tion to an "In Camera" meeting of the Committee. 


3. Procedure for Public Involvement in the Selection of a 

Design Concept and Identification oi People Interested in 
Living in False Creek. 


Under date of January 31, 1974 the Design Consultant sub- 
mitted a report on a procedure for public involvement and the 
identification of persons interested in living in False Creek. 

Attached is a copy of the report. 

The Committee considered the recommendations in their 
two sections and in connection with recommendations 1 - 14 re 
Public Involvement in the Selection of a Design Concept the 
Committee ; 

RECOMMENDS 

"l. Our schedule calls for the three design concepts with plans, 
models and perspectives to be completed by the 22nd April. 


STANDING COMMITTEE ON CIVIC DEVELOPMENT 
February 5, 1974 
Clause 3 cont'd 


3 


2. The Citizens' Advisory Panel will provide advice to the design 
teams during the development of the three design concepts, 

3. The three design concepts will be explained at Council 23rd 
April to be attended by the Citizens' Advisory Panel, City 
staff. Park and School representatives. City Planning Commission 

and any others deemed appropriate. This would be an informa- 
tion session. 

4. The Citizens' Advisory Panel would be requested to prepare and 
submit to the Development Consultant evaluations including 
recommendations on the three concepts, for forwarding to the 
Director of Planning by 2l3t May, 

5. Following the Council meeting 23rd April, the models and appro- 
priate descriptive material of the three concepts will be dis- 
played over a four week period at various locations around the 
City, during which time individual citizens will be invited 

to review the concepts and record their opinions. The Develop- 
ment Consultant v/ill collect and summarize these opinions and 
submit them to the Director of Planning by the 21st May. 

6. Follov/ing the Council meeting 23rd April, the Park Board, the 
School Board and the Vancouver City Planning Commission will 
be invited to evaluate the three concepts and submit their 
evaluation and recorrjnendations to the Director of Planning by 
the 21st May. • -.- - 

7. Following the Council meeting 23rd April, the Director of Plan- 
ning will commence an internal evaluation of the three concepts 
following the normal process with the Technical Planning Board, 
Design Panel etc. This review should be complete by 21st May. 

8. Following the 21st May the Director of Planning will summarize 
for report to Council the internal and external inputs as 
described above, 

9. The various recommendatior. s and inputs will be reviewed under 
the chairmanship of the Director of Planning by a five person 
group consisting of the Director of Planning, an Architect, 
the Development Consultant and two others representing the 
development and engineering fields. 

10. The Director of Planning will submit the report of the group 
described in 9, together with his report described in 8, to 
Council, to be considered by Council on 11th June. 

11. Vancouver City Council taking into account the reports from the 
Director of Planning and aay other relevant material will make 
a decision as to the concept which will be advanced for public 
hearing, 

12. It is anticipated that the public hearing will-, be called and 
a decision reached on rezoning before the end of June. 

13. It is anticipated that the CDi zoningby-law will have some 
controlled flexibility, as for example the division of build- 
ing areas into uses. 

14. It is hoped that applications from Marathon and Area 10 can 
be advanced to the public hearing at the same time." 
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The Coramittee, in considering the second set of regulations, 
"The Identification of Cooperatives and Senior Citizens' and 
Special Housing Sponsors"; 

RECOMMENDS 

"l. It is proposed that the United Housing Foundation be asked to 
seek, identify aad record the names and addresses of people 
interested in cooperatives in Area 6, False Creek, This pro- 
cedure to commence immediately. 


2. Wlien the design process is far enough advanced to identify 
the number of cooperatives the Development Consultant will 
work with the United Houfjing Foundation or other qualified 
agencies to organize the cooperative associations and to 
commence the financing, design and construction procedure. 

3. It is proposed that the Development Consultant seek, identify 
and record potential sponsors of senior citizens' housing or 
other spccialii:ed housincj as defined in Federal or Provincial 
assistance progriunmes . This procedure to start immediately. 

4. As early as possible in the development process the Development 
Consultant will vv-ork with the sponsors of senior citizens' 

and special housing in the processing of financing, design and 
construction procedures. 

5. As the cooperative associations are identified and the sponsors 
of senior citizens' housing are identified these will be report- 
ed to City Council." 

6. That the Developm.ent Consuutant initiate and maintain a register 
of persons interested in h'.)using in Area 6 both for "market" 
housing and other types. 


The Committee adjourned at 10:0) a.m. 


FOR COUfiCIL ACTION SEE PAG£(S) .^fA 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON HOUSING 


February 5, 1974 


A meeting of the Standing Committee of Council on Housing was 
held in the #1 Committee Room, 3rd floor, City Hall, on Tuesday, 
February 5, 1974 at approximately 10:30 a.m. 


PRESENT : Alderman Harcourt, Chairman 
Alderman Rankin 
Alderman Volrich 


ALSO 
PRESENT : 

ABSENT : 


COMMITTEE 
CLERK : 


Alderman Marzari 

Alderman Massey (at Civic Development 

Committee meeting) 


D. Bennett 


The Minutes of the meeting of January 15, 1974 were adopted. 


RECOMMENDATION 


1. Senior Citizens Housing Site 

Association of Benevolent Craftsmen 

Mr. Win. Rees, President of the Association of Benevolent Craftsmen, 
appeared before the Committee and requested that the City sell to 
their Association one of four sites in order that they may construct 
a senior citizens housing unit. Their preference was for Site 
No.l which is located on the West Side of Renfrew Street between 
5th and 6th Avenues. The Association assured the Committee that 
they are in a sound financial position and would be able to 
complete this project. On this site the Association propose to 
build 52-1 bedroom units of 420 sq. ft. and 42 bachelor units of 
340 sq. ft., three storeys in height of wood frame construction 
with a F.S.R. of 0.75. 

After discussion on this proposal it was 
RECOMMENDED 

That this Committee approve in principle the sale of 
Site No.l being on the West Side of Renfrew Street 
between 5th and 6th Avenues to the Association of 
Benevolent Craftsmen or to the Provincial Government 
for lease back to the Association subject to a report 
back on the conditions of sale. 


cont ' d 
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2. Acquisition of Land at 22nd and Crovm for a 
Co-operative Housing Proposal 

Mrs. L. Duprey appeared on behalf of the Penta Co-operative 
Housing Committee, filed a brief and requested that the City 
of Vancouver lease the property, designated as Lots 1-3, 
Block 42, D.L.139, located on Grown Street between 21st and 
22nd Avenues, to their Society for the purpose of constructing 
five housing units. Mrs. Duprey advised that other sites 
had been investigated in the area, particularly at 20th and 
Camosian, but this property was considered too boggy for such 
a development. 

Mr. R. Youngberg and Mr. J. Aitken when speaking to the matter 
advised that the property requested has been designated by 
Council as a potential park site, that the soil conditions are 
not good and that soil tests must be taken. Furthermore, the 
general area is single family zoning. Mr. Youngberg recommended 
that the Penta Co-operative Housing Committee look at the site 
north of 21st Avenue on Camosun. 

After due consideration it was 

RESOLVED 

That the matter of the City leasing Lots 1-3, Block 42, 
D.L.139, to this Society be deferred so that the Penta 
Co-operative Housing Committee can investigate the site 
north of 21st Avenue for development. 

It was suggested that should the Penta Co-operative Housing 
Committee decide on a larger site that they give consideration 
to a larger development. Also that they should investigate 
the possibility of the Provincial Government buying the site 
they are interested in and leasing it back to them. It was 
agreed that the Supervisor of Property and Insurance and Mr. 
Youngberg would arrange for soil tests to be taken in the area 
north of 21st Avenue and would discuss costs of the development 
with the developers. 

(Alderman Marzari was present during the consideration of Clause 2) 

3 . Anchor Hotel 

At the request of Mr. W. A. Bruce, General Manager, Liquor 
Administration Branch, Victoria, the Medical Health Officer 
submitted a report dated January 21, 1974 on the conditions 
of the Anchor Hotel at 103 Columbia Street, Vancouver. The 
M. H. 0. confirmed in his report that difficulty respecting 
conditions has been experienced and that charges initiated by 
his department led on January 7, 1974 to a fine of $250 for 
failure to maintain the premises in a clean and sanitary condition. 

Mr. D. A. Morgan, Director of Environmental Health, advised the 
Committee that the management is slowly improving the premises, 
however, the Committee was of the opinion that rapid improvement 
was required. 

After discussion it was agreed that Mr. Morgan should re-inspect 
the Anchor Hotel advising the management that quicker and more 
positive action must be taken to bring these premises up to 
standard if they wish to retain their rooming house license; 
Mr. Morgan to report back to the Committee in two weeks' time. 

The meeting adjourned at approximately 11:45 a.m. 


FOR COUNCIL ACTION SEE PAGE(S) 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON SOCIAL SERVI CE S 


February 7, 1974 


A meeting of the Standing Committee of Council on Social Ser- 
vices was held on Thursday, February 7, 1974 in the No. 1 Committee 
Room, third floor. City Hall at approximately 1:30 p.m. 


PRESENT 


Alderman Rankin (Chairman) 
Aldermen Gibson and Marzari 


ALSO PRESENT; 


Mr. J. Denofreo, Executive Assistant to 
the Minister of Human Resources 

Mr. R. Butler, Assistant Director, 
Community Resources, Department of 
Human Resources 


CLERK : 


M. Kinsella 


The Minutes of the meetings of January 21 and January 24, 1974 
were adopted. 


RECOMMENDATION 


1. Probation Services Department and Provincial 
Courts (Family Division) - Re-organization 

Vancouver City Council at its meeting of January 15, 1974, when 
considering the report of the Board of Administration dated January 11, 
1974 quoted below, passed the following motion: 


"THAT (a) this clause be received, and 

(b) this clause be referred to the Standing Com- 
mittee on Social Services for consideration, 
further , 


(c) the Standing Committee discuss the matter 
with Probation Officers and other related 
personnel . " 

The Assistant Chief Probation Officer and members of the Pro- 
bation staff discussed the following report in detail with your 
Committee : 

"Your Board has had an examination made of the Probation Services 
Department and the Provincial Courts (Family Division) to eliminate 
the causes of complaints received during 1973, the principal 
complaints being: (1) the length of time elapsing between the 
date of making an application under the Family Relations Act and 
the date of the Court Hearing, and ( 2 ) the backlog of work 
accumulated by Uit irrobation Officers dealing with Family matters. 

The attached report has now been received; the recommendations are 
as follows: 

A, Reciprocal Enforcement of Maintenance Orders (RFJ40)- (See Page 
two of attached report for details) 

(i) On receipt of documents, a summons to be issued with 
a returnable date five working days ahead of issue date 
(instead of 21 days as at present) . 


cont ' d 
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(ii.) A letter of explanation to be sent with each summons. 

(iii) The husband will not be interviewed by a Probation 
Officer prior to the Court Hearing and the Probation Officer 
will not become involved unless so ordered by the Judge. 

(iv) All reasonable steps will be taken by the Court 
Administrator before returning the documents to the Attorney 
General "not able to locate". 

(v) The Provincial Courts Department to process "REMO" 
items; the "Probation Assistant" position to be transferred 
to that Department for that purpose. 

B. Assault Charges - (See Page four of attached report for details) 

A Probation Officer will be present in Court but will 
not conduct a "pre-Court" interview or become involved unless 
so instructed by the Judge hearing the case. 

C. Family Relations Act and other Cases - (See Page five of attached 
report for details) . 

The Supervisor, when assigning cases, will set"*, a date by which 
the case should appear before a Judge of the Family Division and 
will review cases periodically with each Probation Officer. 

D. Integration of Services -(See Page six of attached report for 
details) 

The Probation Service be organized into five (5) District Teams 
comprised of both Family and Juvenile Probation Officers. The 
Departmental Staffing establishment will then be: 


District 




Burrard 

6 

Probation 

Officers 

North 

6 

II 

II 

East 

5 

II 

11 

South 

5 

II 

II 

West 

5 

II 

II 


27 




Intake 

Juvenile 1 

Family 2^ 
Chief Probation Officer 
Asst. 

Clerk Steno IV (Secretary) 
Total Establishment 

E. Additional Staff Requirement and Estimated Costs 

- (See Page eight of attached report for details) . 

(i) To implement the recommendation "D" the following 
additional positions be established. 


3 Probation Officers 

1 

1 

1 


33 


1 - Probation Officer III 

2 - " " II 
1 - " "I 

(ii) Estimated Costs - Additional 

Salaries & Fringe Benefits $50,720 
Auto Allowances 2,340 
Paging Devices 3, 000 

$56,060 


F. The positions be classified by the Director of Personnel 
Services and submitted to the Board of Administration for 
approval. 

G. If this report is approved, the additional costs to be 
included in the 1974 Departmental Budget of Expenditures 
and authorization granted for expenditure of necessary funds 
prior to approval of the budget. 

NOTES (a) This report has been discussed with the Business 
Manager of the Munic:ipal and Regional Employees 
Union. He concurs herein. 

(b) This report has been reviewed by His Honour, District 
Judge L.S. Eckardt and the Administrator of the 
Provincial Courts. They concur with the recommended 
procedures ." 
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The representatives of the Probation Department stressed the 
need for additional staff because of the continuing crisis situation 
due to lack of adequate staff. Following further discussion it was 

RECOMMENDED 

A. THAT Council approve recommendation E, Additional Staff 
requirement and estimated cost, subject to written con- 
firmation from the Provincial Probation Services Depart- 
ment that they are willing to assume the full cost of 
this additional staff; 

B. THAT recommendations A, B, C, and D quoted above be re- 
ferred to the Provincial Chief Probation Officer for 
consideration . 


INFORMATION 

2 . CP. I.e. System and Probationers 

The Standing Committee on Social Services at its meeting of 
October 25, 1973, resolved 

"To receive the report of the Chief Probation Officer and 
instruct the Chief Probation Officer to forward copies of 
his report to the City Prosecutor, District Judge Eckardt, 
the Attorney-General, the Minister of Human Resources, 
Children's Aid Society, Judge Murphy at the Family Court, 
and the Civil Liberties Union, as well as various members 
of the Bar, for discussion and comment, with a report back 
to this Committee on their comments." 

Your Committee considered the following report of the Qhief 
Probation Officer dated January 31, 1974: 

"A« « rMuIt ot this rttsolutlon corr«spond«iic« mijox verbal OMitact was 
carried out with all tha abova individtialc and raprasantaeivaa of tba 
aganciaa, and raplias recaivad as followsi Offica of tha City Prosecutor, 
City of Vancouvari Office of the filatrict Judge, City of Vancouver} Office 
of the Attorney-General a Province of British Colmbla (Chief Judge of the 
Provincial Court) t Children's Aid Societyi Provincial Coturt (Family Division), 
City of Vancouver^ Senior Judge} Civil Liberties Association} Hr« H. D. B6yla, 
Barrister & Solicitor) Mr* M, P. Harcourt, Barrlater & Solicitor} Ccmunity 
Legal Assistance Society (Mr. Harvey Field, Barrister & Solicitor)} Legal Aid 
Society (Mr. Frank Hacxko, Barrister & Solicitor)) Office of the Chief 
Constable, City of Vancouver. 

The extent of the opinions contained in the reactions of the above aources 
has been most gratifying and the contributors are to be congratulated for 
the enthusiasm reflected in their remarks. I wish to report that over 70% 
of the opinions received were opposed to the proposal of introducing 
Probationers into the C.P.I.C. system. Although not explicitly stated in 
each and every case, I am of the opinion, however, that most if not all of 
the contributors would agree that the alternative Involving tha use of 
Probati^on Services being made available after tha usual working hours of the 
day be investigated and pursued further. 

In view of the majority dissent to the proposal, as well as the particular 
concerns expressed by the Chief Judge regarding individual rights, confiden- 
tiality, and privacy of matters concerning juveniles, it is the request of 
the Chief Probation Officer to withdraw the original proposal placed before 
the Committee. 
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Clause No. 2 (cont'd) 

FUKTHat RESOLVJED 

Th«t the Childr«nU Aid Socl«cy and thm Chittf Probation 
Officer b« r«qu«st«d to report back to this Coonittee 
within a month on mora affactlvc altamatlvas to tha 
proposal to dlstrlbuta Information Canada vida on taxms 
of probation of Juvonila offandars. 

In vlaw of tha results obtained fron Kesolution Number Ono, coupled wirh the 
pending Inclusion of the Probation Services, City of Vancouver, under the 
offices of the AttomayCeneral » and the imminent "takeover** of the Children** 
Aid Society by the Uepartmant of Hu»«;n Uejources, discussions involving the 
possible alternatives have been also discontinued because any further 
considerations it is felt would have been somewhat redundant under the 
circumstances. Therefore, there la nothing further to report to this Comittee 
regarding this resolution at this point in time." 


RESOLVED 


THAT the above report of the Chief Probation Officer dated 
January 31, 1974 be received for information. 


3. Shelter - Emergency Accommodation Service 
Operated by the Provincial Government 

Your Committee received the following report from Margaret 
Davies, part-time temporary worker, Vancouver Welfare Department: 

"The need for emergency accommodation is recognized already by the 
provision of public funds to support programmes attempting to meet 
the -need. In Vancouver, programmes meeting different aspects of 
the need are provided by the Crisis Centre, the YWCA, the Welfare 
Department, at least two information centres (The Red Door and The 
West End Information Centre) and some hostels for transient youth. 
Some programme operators wish to expand and are seeking public 
funds for their purposes. There is, at present, no co-ordination 
of these services. 

Following a recent examination of the programmes, this report RECOMMENDS: 

1. That the minister sets up in his department an emergency accommodation 
service branch to be called SHELTER . 

2. That SHELTER ; 

a. Co-ordinates all emergency accommodation services 
receiving public funds. 

b. Regulates the operation of emergency accommodation services. (*) 

c. Establishes and provides funds for new emergency accommodation 
services as, from time-to-time, they are requested or for 
which need is established. 

d. Encourges the setting-up of, provides funds for and 
co-ordinates the day-to-day operations of local area 
housing registries. (**) 

e. Maintains close and continuous liaison with Community 
Resource Boards. 

3. That the provincial government buys a motel in Vancouver and 
operates it principally but hot exclusively for the use of 
families in critical need oe short-term accommodation. (***) 

NOTES 

(*) The regulations would deal with matters such as; hours of 

operation, locations ot services (at the same places where 
applications for social assistance are ma^e, wherever possible), 
staff effectiveness (continuity of workeri is most important) . 
As is the case now with funding local information centres, 
certain minimum operating standards must be set, but 
operating styles must be adapted to meet the needs of those 
using the services. 
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Clause No. 3 (cont'd) 

(**) The registries must provide, as a piiblic service designed to 
meet a basic human need, an effective alternative to the 
commercial enterprises currently operating in this field. 

{***) It must have at least 25 units. Most of these must have 
kitchen facilities. A grocery store operated by the 
management would be an advantage to those directed to the 
motel by the social service agencies. The motel should be 
close to a day-care centre with which special arrangements 
should be made. 

It was noted that at its meeting of January 10, 1974, the Com- 
mittee when considering relocation services referred this matter 
back to the Director of Social Planning for further review and report 
back to the Committee with specific recommendations. The consensus 
was that Mrs. Davies ' report should be considered in conjunction with 
the Director of Social Planning 's report on the housing relocation 
service and that Mrs. Davies be requested to be present when the 
Committee is considering this item. It was suggested that consider- 
ation could be given to possible use of the Armed Forces accommoda- 
tion at Jericho as emergency accommodation. Alderman Gibson under- 
took to look into this matter for report back to the Committee . 
Following further discussion, it was 

RESOLVED 

THAT consideration of this matter be deferred pending receipt 
of the report of the Director of Social Planning on housing 
relocation service, at which time Mrs. Margaret Davies be 
requested to be present. 


The meeting adjourned at approximately 1:55 p.m. 


COCNCa ACTION SEE PAGiiSt^ZZ. 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY DEVELOPMENT 


February 7, 1974 


A meeting of the Standing Committee of Council on 
Commxinity Development was held in the No.l Committee Room, 
third floor, City Hall, on Thursday, February 7, 1974, at 
approximately 3i30 p.m. 

PRESENT ; Alderman Volrich, Chairman 
Alderman Harcourt 
Alderman Marzari 
Aldeman Rankin 

CLERK; D. Bennett 


The Minutes of ;the meeting held January 17, 1974 were adopted 
as amended by Council on February 5, 1974, and the Minutes of 
January 24, 1974 were adopted. 


INFORMATION 


1. Public Meetings 

The Chairman advised that public meetings had been arranged 
as follows: 

Kitsilano Local Area Planning Program 
Wednesday, February 20, 1974 at 7:30 p.m. 
in the Kitsilano Secondary School 

and 

"Illegal Suites" Policy 

Thursday, February 2S, 1974 at 7:30 p.m. 

in the Council Chamber 

RESOLVED 

That the foregoing public meetings be approved. 


2. Grandview-Woodland Planning Program 

Representatives of the Grandview Woodland Area Council 
headed by Mr. George Legebokoff appeared before the 
Committee and presented a brief which dealt with the 
immediate neighbourhood concerns, the urban trends 
affecting Grandview-Woodland, their objectives and 
recommendations . 

Mr. Legebokoff reviewed the brief and the Committee 
discussed with the delegation the following recommendations 
contained in the brief: 


cont'd 
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Clause No. 2 continued 

" (i) That the Grandview- Woodland Area Council be authorized 
by City Council to develop, in cooperation with City 
Council, recommendations regarding community goals 
and policies for adoption by City Council. It is 
suggested that an alderman acceptable to both the 
Area Council and City Council should be assigned to assist 
the Area Council in this process. 

(ii) That planning staff and other required resources 

be made available to the Area Council to assist it in 
developing these community goals and policies. 
Role of the Planning Staff: 

In order to develop a cooperative approach to planning 
it is agreed that staff should be members of the planning 
department who are assigned to work with the Area Council. 
This will facilitate communication and information 
exchange. The staff should be hired jointly by the Area 
Council and the Director of Planning. It will be their 
responsibility to work with the Area Council in developing 
community goals and policies and working out programs to 
implement these. 

(iii) That all planning matters relating to the Grandview- 
Woodland area be referred to the Area Council for its 
recommendation to City Council. 

(iv) That the City apply for funds to carry out a Neighbourhood 
Improvement Program in the Grandview-Woodland area within 
the framework of the palnning process outlined above. " 

Mr. R. Youngberg advised the Committee that he had discussed 
the brief with the Grandview-Woodland Area Council and they 
agreed in principle that some local area planning program 
should be established for this area. However, he felt the 
Committee should discuss staff resources if consideration is 
given to implementing this program. The Committee discussed 
the possibility of obtaining resources through the Neighbourhood 
Improvement Program, and after considerable discussion it was 

RESOLVED 

That the Grandview-Woodland Area Council be authorized 
by this Committee to establish community goals and 
policies for a local area planning process. 

FURTHER RESOLVED 

That we approve in principle the Grandview-Woodland 
area for a local area planning program with planning 
resources to be made available to develop community 
goals and policies and that we request the Director 
of Planning to report back on such a program, the 
budgeting of such a program, and the recommendations 
of the Area Council as presented in their brief and 
quoted above. 

3. Champlain Heights Advisory Committee 

Alderman Volrich advised that he would like this matter 
deferred to the next meeting as he would have more relevent 
information available at that time. 


The meeting adjourned at approximately 4:30 p.m. 

fOR COUI^CIL ACTION SEE PAGEiS)..Ml 


PART REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON SOCIAL SERVICES 


February 14, 1974 


A meeting of the Standing Committee of Council on Social Ser- 
vices was held on Thursday, February 14, 1974 in the No. 1 Committee 
Room, third floor. City Hall at approximately 1:30 p.m. 

PRESENT : Alderman Rankin (Chairman) 

Aldermen Gibson and Hardwick 

ALSO PRESENT ; Mr. J. Denofreo, Executive Assistant 

to the Minister of Human Resources 

CLERK ; M. Kinsella 


RE COMMENDAT I ON 

1. Vancouver Indian Centre - Request for 
Use of Space at North Area Unit 


The Standing Committee on Social Services at its meeting of 
January 31, 1974 resolved 

"THAT the Director of Social Planning investigate 
the availability of a room at the North Area Ser- 
vice Unit for use by the home-school co-ordinators 
of the Vancouver Indian Centre . " 

Mr. D. Purdy, Social Planner, advised that he had met with 
Dr. K. Saunders, Assistant Medical Health Officer, North Unit 
office, on this matter. There is a vacant office available at 
the unit for use by the Vancouver Indian Centre. However, there 
is no phone in this office nor is it furnished. 

RECOMMENDED 

THAT Council authorize the North Area Service Management 
Team to make available to the Vancouver Indian Centre a 
room at the North Unit for use by their home-school co- 
ordinators ; 

FURTHER THAT Council approve grants to the Vancouver 
Indian Centre 

(a) equivalent to the cost of installation and rental of 
telephone services in the office allocated to them at 
the North Area Service Unit; 

(b) equivalent to the purchase of surplus office furniture 
and equipment from the City's surplus stock at Mani- 
toba Yards and that the Purchasing Agent be authorized 
to immediately release the required items to the Van- 
couver Indian Centre . 
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2 . Vancouver Indian Centre - Request 
for Surplus City-owned car 

The Standing Conunittee on Social Services at its meeting of 
January 31, 1974 resolved 

"THAT the Director of Social Planning investigate the 
possibility of a surplus City-owned car being made 
available to the Vancouver Indian Centre for use by 
Mrs. Dennis, Home-school co-ordinator , with a report 
back to the Committee as soon as possible." 

Mr. D. Purdy, Social Planner advised that there is a 1965 
standard shift car with low mileage available from the City Engi- 
neer's current vehicle replacement programme at a cost of approxi- 
mately $200.00. 

RECOMMENDED 

THAT Council approve a grant to the Vancouver Indian Centre 
of a 1965 standard shift car which would normally be replaced 
in the City Engineer's current vehicle replacement programme 
and that the City Engineer's current replacement account be 
credited with the value of the car (approximately $200.00) . 


FOR COUfiCIL ACTION SEE PAGE(S) 2.9.1... 



REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY DEVELOPMENT 


February 14, 1974 


A meeting of the Standing Committee of Council on Community 
Development was held in No. 1 Committee Room, Third Floor, City 
Hall, on Thursday February 14, 1974 at approximately 3:30 p.m. 


PRESENT: 


Alderman Volrich, Chairman 
Alderman Harcourt 
Alderman Rankin 


ABSENT : 


Alderman Marzari 


CLERK: 


D. Bennett 


RECOMMENDATION 


1 . Appreciation of Neighbourhood Improvement Program 


The Committee had before it a report of the Director of 
Planning dated February 12, 1974 attached to which was a report 
dated February 1974 from the City Planning Department entitled 
Neighbourhood Improvement in Vancouver. The attached report was 
an appreciation of how the City of Vancouver would utilize the Neighbour 
hood Improvement Program to improve its communities. 

Mr. Geach, Assistant Director, Community Planning Division, 
advised that the Chairman of the Community Development Committee 
together with the Director of Planning, the Director of Social 
Planning and certain other staff members met with the senior levels 
of Government on January 17, 1974 to explain the City's policy 
relating to the Neighbourhood Improvement Program and ascertain the 
senior levels of Government's present position and intentions. The 
City was informed at this meeting that the first step would be for 
the City to forward to the senior levels of Government an "appreciation" 
of how the Neighbourhood Improvement Program would be used in 
Vancouver. This appreciation is to be received by the Provincial 
Government no later than February 28, 1974. Allocations will then 
be made to the individual municipalities based on the appreciations 
that are received. 

Mr. D. Janczewski, Planner, reviewed for the information of the 
Committee the City Planning Department's report dated February 1974, 
a copy of which is attached, and after consideration of the recommenda- 
tions contained in the covering report of the Director of Planning 
dated February 12, 1974, it was 

RECOMMENDED THAT: 

(a) the attached report be adopted, and forwarded to the Province 
of British Columbia and Central Mortgage & Housing Corporation, 
as an appreciation of how the City of Vancouver would utilize 
the Neighbourhood Improvement Program to improve its communities. 

(b) the City request the Province to allocate $1,000,000 of Provincial 
funds and $2,000,000 of Federal funds for the Neighbourhood 
Improvement Program. 

(c) the City allocate $1,000,000 as its share of the program from 
Urban Renewal Funds. 


INFORMATION 

2 . Champlain Heights Advisory Committee 

The Chairman advised that he had not yet received the information 


Cont 
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required in order to orally report on the subject matter. The 
Committee agreed to postpone consideration of this item until a 
subsequent meeting. 


The meeting adjourned at approximately 4:10 p.m. 


* * * * 
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CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 

A Regular meeting of the Council of the City of Vancouver was 
held on Tuesday, February 26, 1974, in the Council Chamber at 
approximately 2:00 p.m. 

PRESENT : Mayor Phillips 

Aldermen Bowers, Gibson, Harcourt, Hardwick, 
Linnell, Massey, Pendakur, Rankin 
and Vol rich 

ABSENT: Alderman Marzari 

CLERK TO THE COUNCIL : D. H. Little 

PRAYER 

The proceedings in the Council Chamber were opened with prayer. 

'IN CAMERA ' MEETING 

The City Clerk advised that the 'In Camera' Committee was in 
agreement with the items to be considered at the 'In Camera' meeting 
later this day. 

ADOPTION OF MINUTES 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnoll, 

THAT the Minutes of the Regular Council meeting, with the 
exception of the 'In Camera' portion, dated February 19, 1974, be 
adopted . 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT the Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 

DELEGATIONS AND UNFINISHED BUSINESS 

Grant re Local Improvement Taxes: 
Vancouver College 


At a previous meeting the Council deferred an application by 
Vancouver College for a grant in respect of Local Improvement taxes 
for street lighting, ponding receipt of information from the 
College on the basis of financial need. 

The Board of Administration submitted a report dated February 1, 
1974, from the Director of Finance giving the historic position 
and setting out information furnished by the College. 

Representatives of the Vancouver College appeared in respect 
of the grant request and commented upon the latest report of the 
Director of Finance. 

MOVED by Aid. Rankin, 

THAT a grant equal to the commuted value of the local improve- 
ment taxes lor street lighting, as applied against the Vancouver College 
bo approved. 

- LOST 
(not having received 
the required majority) 

(Aldm-mon Bowers, Massey and Pendakur 
voted against the motion) 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS 

A. Parking Requirements: Downtown 
Development Permit Applications 

MOVED by Aid, Hard wick, 

THAT the Departmental Report dated February 20, 1974, submitted 
by the Chairman of the Technical Planning Board on the subject of 
parking requirements: downtown development permit applications, be 
referred to the Standing Committee on Civic Development for con- 
sideration with other downtown parking considerations, 

- CARRIED UNANIMOUSLY 

DELEGATIONS, UNFINISHED BUSINESS & DEPARTMENTAL REPORTS 

Demolition: Birks Building 

The Council considered report of the Corporation Counsel and 
the Director of Planning contained in Clause 2 of Departmental 
report (Building and Planning matters), dated February 22. 1974. 
in respect of the present position from a legal and planning point 
of view regarding the whole matter of Vancouver Centre development, 
including the Birks Building, 

In the report the following is set out: 

"It is the conclusion of the Corporation Counsel and the 
Director of Planning that: 

(i) From the administrative point of view the matter is 
proceeding totally in accord with the approval and 
authority which have been granted; and 

(ii) From a legal point of view the developers are totally 
in accord with the requirements and obligations 
imposed upon them. 

The Corporation Counsel is of the opinion, having regard 
to all of the above, that there is not now available to 
Council any action by Council which would or could require 
the developer to refrain from demolishing the remaining 
building (the Birks Building) in accordance with duly 
authorized existing authority. Any such action would not 
be enforceable in a Court of law," 

Mr, J, Oliphant, representing a group wishing to save the Birks 
Building from demolition appeared and asked questions in respect of 
the Special Committee appointed by Council at the last meeting to 
meet with representatives of the Development Company, and urged 
approval of the proposed lease agreement with the development company 
be deferred until Council has communicated with Victoria on the 
whole question and examined the matter in greater detail , 

Alderman Harcourt advised, on behalf of the Special Committee, 
that a meeting was hold with representatives of the Vancouver 
Centre Development Limited. The Corporation Counsel's opinion of 
the present position on the matter was before the Special committee 
and the representatives of the Company advised they were committed 
to the project and were not prepared to change their plans but would 
proceed on the basis of the development permit issued. 

The Council also had before it for approval Board of Adminis- 
tration report dated January 28, 1974, setting out report of the 
Corporation Counsel in respect of the matter of lease agreement 
between the City and the Vancouver Centre Development Limited, 


cont 'd . 
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DELEGATIONS. UNTINISHED BUSINESS & DEPARTMENTAL REPORTS (cont'd ) 

Demolition: Birks Building (cont'd) 

It is noted that the Board of Administration recommends that 
the following recommendation of the Corporation Counsel be adopted: 

"that the said Agreement to Lease between the City 
and Vancouver Centre Development Limited be approved 
and that when completed in final form the same be 
executed by the Mayor and the City Clerk and the 
seal of the City affixed thereto and FURTHER that 
the Corporation Counsel be authorized to make 
application for an Order- in-Council permitting the 
registration of the said Block 53 Undersurface 
Lease when the same is executed by the parties". 

MOVED by Aid. Harcourt, 

THAT the recommendation of the Corporation Counsel set out 
above in respect of approval of the proposed lease agreement between 
the City and the Vancouver Centre Development Limited be approved. 

(tabled) 

MOVED by Aid. Pendakur, 

THAT the motion of Alderman Harcourt be tabled and that the 
following Special Committee, Chaired by Alderman Gibson, be 
appointed to meet with representatives of the Vancouver Centre 
Development Limited, including other representatives such as of 
the Birks family as considered advisable by the Committee: 

Alderman Gibson (Chairman) 
Alderman Bowers, 
Alderman Linnell, 
Alderman Rankin, 
Alderman Volrich 

- CARRIED 

(Aldermen Bowers, Harcourt and Massey voted against 
the motion) 

B. Departmental Report, 
February 22, 1974 

Building and Planning matters (February 22 ) 

Birks Building (Clause 2 ) 

MOVED by Aid. Harcourt, 

THAT the information submitted by the Corporation Counsel 
and the Director of planning in this clause be received. 

- CARRIED UNANIMOUSLY 

COMMUNICATIONS OR PETITIONS 

1 . 

Proposed Sign By-law 

The Council noted communications from Neon Products Ltd. and 
the Sheet Metal Workers ' International Association asking an 
opportunity to appear before Council in connection with a proposed 
Sign By-law. 

MOVED by Aid. Bowers, 

THAT these delegations be heard but when the proposed draft Sign 
By-law is before Council for consideration. 

(amended) 


cont 'd 
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Proposed Sign By-law (cont'd ) 

MOVED by Aid. Rankin, in amendment, 

THAT the words after "be heard" in the motion of Alderman 
Bowers be struck and the following substituted therefor: 

"in the usual manner as arranged by 
the City Clerk but the delegations are 
to appear on the specific item of the 
billboard issue and to be advised that 
the remarks should be restricted to 
a period of 15 minutes." 

- CARRIED 

(Aldermen Bowers and Massey voted against 
the amendment) 

The motion of Alderman Bowers, as amended and reading as follows, 
was put and CARRIED UNANIMOUSLY: 

"THAT these delegations be heard in the usual manner as arranged 
by the City Clerk but the delegations are to appear on the 
specific item of the billboard issue and to be advised 
that the remarks should be restricted to a period of 
15 minutes". 

2. Appointment: Vancouver Resources Board 

Alderman Rankin 


MOVED by Aid. Harcourt, 

THAT, pursuant to recommendation of the Mayor, Alderman Rankin 
be appointed to the Vancouver Resources Board as the City's 
representative; it being noted Alderman Marzari represents the 
Metropolitan Board of Health on the Resources Board. 

- CARRIED UNANIMOUSLY 

BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd ) 

C. BOARD OF ADMINISTRATION 

General Report, February 22, 1974 

Works and Utility Matters (February 22) 

Watermain Installations: 1973 Capital Budget 

MOVED by Aid. Volrich, 

THAT the recommendation of the Board of Administration contained 
in this report be approved . 

- CARRIED UNANIMOUSLY 

Building and Planning Matters (February 22 ) 

Strata Title Application: New Construction 
391 East 7th Avenue, Oakwood Properties Ltd . 

MOVED by Aid. Hardwick, 

THAT the application of Oakwood Properties Ltd., under the 
Strata Titles Act re new apartment development at 391 East 7th 
Avenue, be approved subject to application of relevant City By-laws. 


- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd ) 

BOARD OF ADMINISTRATION 

General Report, Feb. 22, (cont'd ) 

Finance Matters 

The Council considered this report which contains five clauses 
identified as follows: 

CI. 1: Purchase of Jericho - 38 acres 

CI. 2: Tender for Supply of 1974 Police and 

Firemen's Uniforms 
CI. 3: Vancouver and District Labour Council 

Suggestions for Tax Reform 
CI. 4: Luncheon Request: B.C. Rugby Union 
Cl . 5: Dinner Request: Volunteer Bureau of 

Greater Vancouver 

The Council took action on this report as follows: 
Purchase of Jericho - 38 acres (Clause 1) 

Tender for Supply of Police and Firemen's Uniforms (Clause 2) 


MOVED by Aid. Gibson, 

THAT the recommendations of the Board of Administration con- 
tained in these clauses be approved. 

- CARRIED UNANIMOUSLY 


Vancouver and District Labour Council: 
Suggestions for Tax Reform (Clause 3) 


MOVED by Aid. Rankin, 

THAT, pursuant to request received, a delegation from the 
Vancouver and District Labour Council be heard on this matter and 
arrangements left in the hands of the City Clerk. 

- CARRIED UNANIMOUSLY 

Luncheon Request: B.C. Rugby Union (Clause 4 ) 

MOVED by Aid. Bowers, 

THAT no action be taken on the request from the B.C. Rugby 
Union for a luncheon in connection with the visit of the New South 
Wales Country Rugby Team from Australia, playing in Vancouver 
March 9th through 14th, 1974. 

- CARRIED UNANIMOUSLY 

Dinner Request: Volunteer Bureau of Greater Vancouver (Clause 5 ) 

MOVED by Aid . Bowers , 

THAT no action be taken on the request from the Volunteer 
Bureau of Greater Vancouver for a grant in order to have a dinner 
for those attending the Founding Conference of the Canadian 
Association of Volunteer Bureaus to be held at the University of 
British Columbia, June 13, 14 and 15th, 1974. 

- CARRIED UNANIMOUSLY 

Property Matters (February 22 ) 

The Council considered this report which contains two clauses 
identified as follows: 


Cl . 1: Lease - Commercial Drive Street-end 

North of Powell Street 
Cl. 2: Sale of Lot 22, N/S of 3100 block School 

Avenue, between McKinnon and Kerr Streets 


Lease: Commercial Drive Street- end (Clause 1: 


MOVED by Aid. Pendakur, 

THAT the recommendation of the Board of Administration con- 
tained in this clause be approved. 

- CARRIED UNANIMOUSLY 


Regular Council, February 26, 1974 6 

BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd ) 
Property Matters (cont'd) 

Sale of Lot 22 N/S of 3100 Block School Avenue (Clause 2 ) 

It was agreed to withdraw this clause pursuant to request 
received from the Supervisor of Property and Insurance. 

DEPARTMENTAL REPORT, February 22 (cont'd ) 

Building and Planning Matters (February 22 ) 

The Council again considered this report which contains two 
clauses identified as follows: 

CI. 1: Local Area Planning Program 
CI. 2: Birks Building 

Local Area Planning Program (Clause 1 ) 

MOVED by Aid. Volrich, 

THAT this clause be referred to the Standing Committee on 
Community Development for consideration. 

- CARRIED 

(Alderman Gibson voted against the motion) 

Birks Building (Clause 2 ) 

The Council took action on this clause earlier this day. 
(see pages 2 and 3) 

D. Report of Standing Committee on Social 
Services, February 14, 1974 

The Council considered this report which contains two 
clauses identified as follows: 

CI. 1: Meeting with Board and Staff of the 

Neighbourhood Services Association 
CI. 2: Termination Grant: Helping Hand Council 

The Council took action as follows: 

Meeting with Board and Staff of the 
Neighbourhood Services Association (Clause 1 ) 

MOVED by Aid. Rankin, 

THAT the information submitted by the Committee in this 
clause be received. 

- CARRIED UNANIMOUSLY 

Termination Grant - Helping Hand Council (Clause 2 ) 

MOVED by Aid. Rankin, 

THAT the recommendation of the Committee contained in this 
clause be approved. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 

E. Report of the Standing Committee on 
Housing, February 19, 1974 


The Council considered this report on the subject of Strata 
Title Applications, and took the following action: 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 


Report of Standing Committee on 
Housing, February 10. 1974 (cont'd ) 

MOVED by Aid. Harcourt. 

THAT the Committee's recommendations (a) and (c) be approved; 

FURTHER THAT the Committee's recommendation (b) be approved 
after deleting the last word "permitted" and substituting therefor 
the word "considered". 

- CARRIED UNANIMOUSLY 

F, Report of the Standing Committee on 
Community Development, February 20, 1974 

The Council considered this report on the matter of Kitsilano 
Local Area Planning and took the following action: 

MOVED by Aid. Volrich, 
THAT, 

(1) the recommendation of the Committee that Council approve 
in principle A, B, AND C as set out on page two of the 
report be approved; 

(2) the recommendations D and F of the Committee set out for 
approval in principle be referred to the Board of Admin- 
istration; 

(3) the recommendation E submitted for approval in principle 
bo referred back to the Standing Committee on Community 
Development for further consideration; 

(4) the last recommendation of the Committee reading as follows 
be approved : 

"how the Planning Group is to be selected and the 
terms of reference for the Kitsilano Planning 
Committee be deferred for consideration at a 
meeting of this Standing Committee on March 7, 
1974". 

- CARRIED UNANIMOUSLY 

G . Illegal Suites - Hardship Cases 

The Special Committee concerning Illegal Suites - Hardship 
Cases, submitted the following report under date of February 22, 
1974: 

"The Committee of Officials has considered the following requests under 
the policy established by Council concerning Illegad Suites - Hardship 
Cases, and reports as follows: 

(a) The following applications recommended for approval by the 
Sub-Committee be approved: 


Mrs, Pearl Thompson (owner), 2261 East 45th Avenue 
Mrs, Aurora DeHaas (tenant), 1965 West 15th Avenue 
Mrs, B, Fletcher (tenant), 19 North Renfrew Street 
Shirley McGavin (tenant), 4295 Sophia Street 


(b) the following applications be approved for one year from the date 
of this Resolution: 


eont 'd 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd ) 

Illegal Suites - Hardship Cases (cont'd ) 

Brent Palmer (tenant), 505 West 63rd Av«nue 
Lewis Zenk (tenant), 3366 West 26th Avenue 
Caroline J, Stirling (tenant), 4259 West 16th Avenue 
Bdward W, O, Peck (tenant), 3606 West 33rd Avenue 


(c) the following applications be approved for six months from the 
date of this Resolution: 


Lim Kun-Jo (tenant), 165 S. W. Marine Drive 
Richard A, Wilkinson (tenant), 3643 West 1st Avenue 
Meredyth Savage (tenant), 3773 West 18th Avenue 
Wm. Maule (tenant), 1411 Bast 21st Aventie 
John Corbett (tenant), 1411 Bast 21st Avenue 
Norman Hillsworth (tenant), 1410 Nanaimo Street 


(d) in respect to the above mentioned, the City Building Inspector be 

instructed to withhold enforcement action and to carry out the policy 
as adopted by Council on December 17, 1963, and as amended by Council 
on ^iovember 10, 1964. 


(e) the following applications be not approved: 


G. S, Dhillon (owner), 7763 Victoria Drive 
A jit Singh Chohan ( owner) , 2637 Duke Street 
William Alan McLeod (tenant), 2465 East 23rd Avenue 
Randell Floyd Murdoch (tenant), 2796 fiast 14th Avenue 
Azhar Huda (owner), 374 Bast 32nd Avenue " 

MOVED by Aid. Hardwick, 

THAT the foregoing report of the Special Committee dated 
February 22, 1974, and containing Clauses (a) to (e) be approved. 

- CARRIED UNANIMOUSLY 

H. Engineering Department Staff: 

Visit to Calgary re Transit System 

The Board of Administration, under date of February 25, 1974, 
submitted the following report: 


The City Engineer reports as follows: 

"This report recommends that the City pay $130 in travel, food and accommoda- 
tion expenses to allow one of our Traffic Division staff members, Mr. S. S. Maynes, 
to spend two days in Calgary on a joint trip with the Assistant Director of the 
Provincial Bureau of Transit Services, Mr. B.E. Sullivan. 

The purpose of the trip is to examine Calgary's transit system, particularly 
their Blue Arrow Express Bus, which is a Federally supported project, and their 
mile long exclusive 'reversed' bus lane in the downtown. 

Mr. Maynes and Mr. Siillivan will fly to Calgary and spend March 4.th and 5th 
in that City. Arrangements have been made to meet Calgary' s Transportation 
Engineer, Mr. H.A. Swanson. 

It is RECCMffiNDED that Council approve the following expenses (under Account 
No. 7090/929) to send Mr. Maynes to Calgary for two days: 


cont 'd 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

Engineering Department Staff: 

Visit to Calgary re Transit System (cont 'd ) 

Retiirn Air fare $ 82.00 

Hotel (for one night) 20.00 

Ground Transportation 8.00 

Meals 20.00 

Total $130.00" 

Your Board RECOMMENDS approval of the foregoing report. 

MOVED by Aid. Hard wick, 

THAT the recommendation of the Board of Administration con- 
tained in the foregoing report be approved. 

- CARRIED UNANIMOUSLY 

I. Report of the Standing Committee on 

Finance and Administration, February 21, 1974 

The Committee considered this report which contains four 
clauses identified as follows: 

CI. 1: Preliminary Report on the 1974 

Revenue Budget Estimates 
CI. 2: Health Department: Preliminary 1974 

Budget Review 
CI. 3: Twice Yearly Tax Billings 
CI. 4: Park Board Budget Review 

MOVED by Aid. Bowers, 

THAT the recommendation of the Committee contained in Clause 
1 of this report be approved and the information submitted in 
Clauses 2, 3 and 4 be received. 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Linnell, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Linnell, 
SECONDED by Aid. Hardwick, 

THAT ithe report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 

MOTIONS 

1. Allocation of Land for Highway Purposes 
(Lane south of 4th Avenue between 
Manitoba and Ontario Streets) 

MOVED by Aid. Bowers, 
SECONDED by Aid. Rankin. 

1. THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver for road purposes the South Half of "A", north 
of Lots 10, 11 and 12, Block 22, District Lot 200A, Plan 197. 

AND WHEREAS it is deemed expedient and in the public 
interest to accept and allocate the said lands for highway 
purposes . 

BE IT THEREFORE RESOLVED that the above described lands 
so conveyed be, and the same are hereby accepted and allocated 
for highway purposes, and declared to form and constitute por- 
tions of highway. 

^ ^ - CARRIED UNANIMOUSLY 
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MOTIONS (cont'd) 

2. Parking Problem: Area Surrounding 
Pacific National Exhibition 


Notice was called on the following motion at the meeting 
on February 19, 1974: 

MOVED by Aid. Rankin, 
SECONDED by Aid. Linnell, 

THAT WHEREAS there is a severe parking problem in the area 
surrounding the Pacific National Exhibition; 

AND WHEREAS Council has had the problem of numerous delegations 
to City Hall in respect of this issue; 

AND WHEREAS the solution can only be accomplished by major 
renovations to the PNE parking set up; 

AND WHEREAS the problem is created by the PNE as a traffic 
generator ; 

THEREFORE BE IT RESOLVED THAT Council instruct the PNE Board 
to prepare and design a traffic plan which will resolve this 
problem within a two-year period on the following basis: 

6 months for design work and 18 months 
to con struct . and develop such a plan. 

The motion was put and, - CARRIED UNANIMOUSLY 

3 , Property Taxes re Hospitals 

MOVED by Aid. Bowers, 
SECONDED by Aid. Harcourt, 

THAT WHEREAS the Provincial Government has recently announced 
a rationalization of the taxation system in the Province of B.C.. 
and is moving to abandon exemptions from property tax for Crown 
Corporations ; 

AND WHEREAS no similar move is proposed for property taxes 
on hospitals; 

AND WHEREAS the presence of hospitals gives rise to a wide 
variety of expenditures for the use of City services, which 
expenditures have to be borne by other property owners; 

AND WHEREAS the distribution of hospital facilities is not 
uniform throughout the Province, but is concentrated in regional 
centres such as Vancouver; 

AND WHEREAS the taxable value of hospitals in the City in 
1974 is $52,647,000, which would yield $790,000 in property taxes 
(at 15.0 mills) ; 

THERKFORK BE IT RESOLVED THAT the Provincial Government be 
requested to enact legislation which will enable municipalities 
to collect property taxes on all property held by hospitals; 

AND FURTHER THAT the Union of B.C. Municipalities be asked 
to support this request. 


- CARRIED UNANIMOUSLY 
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ENQUIRIES AND OTHER MATTERS 

Alderman Hardwick - raised the question of the Council 

Helicopter Landings within views in respect of helicopter 

the City landings on downtown areas. It is 

advised the Ministry of Transport is 
not prepared to approve applications 
without advice from the City. 

It was agreed that the whole matter 
be referred to the Standing Committee 
on Waterfront for report. 


Alderman Rankin - advised that some time ago the 

Use of Carports, garages, Council referred for report, requests 

and other accessory for the use of carports, garages and 

buildings in rear yards other accessory buildings in rear 

yards for boat storage, etc. 


Commissioner Ryan reported this is an 
item included in the general develop- 
ment permit report being prepared 
for Council; however, he suggested 
this particular matter could be the 
subject of a separate report. 

The Mayor directed the Director of 
Planning be instructed to bring in a 
separate report to Council on this 
matter as soon as possible. 


"Alderman Rankin - 
Motorcyclists in the 
Kerr Road dump area 


The Mayor at a previous meeting 
reported on taking the matter up with 
the Park Board in an endeavour to 
find a solution. 

The Mayor agreed to report to the 
next meeting on the question and would 
arrange for the Superintendent of 
Parks to be present if considered 
advisable . 


advised of the annoyance to neighbours 
caused by the use of the Kerr Road 
dump area by motorcyclists and urged 
early action be taken. 


Alderman Volrich - advised of the interest of the 

Proposed Office Tower: Marpole-Oakr idge Area Council in 

1200 block West 73rd Avenue respect of a proposed office tower in 

the 1200 block West 73rd Avenue and 
asked the Board of Administration 
report to tho next mooting on tho 
nntuvo ol tho dovolopmcnt and its 
status; further, that any issunnco 
of tho development permit bo delayed. 

The Mayor requested Alderman Volrich 
to make arrangements accordingly with 
the Board of Administration. 


The Council recessed at approximately 4:00 p.m. to reconvene 
'In Camera' in the Mayor's Of'i'ico. 


The foregoing are Minutes of the Regular Council meeti 
of February 26, 1974, adopted by Council on March 5th, 
1974. 
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WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 

RECOMMENDATION 

1. Water Main Installations - 1973 Capital Budget 

The City Engineer reports as follows: 

"The following water mains require replacement: 


Street 

Clarendon Street 
Culloden Street 
4.4-th Avenue 

Ontario Street 
7th Avenue 
10th Avenue 

Pender Street 
Glen Drive 
Georgia Street 
Venables Street 


WATER MAIN PROJECT 323 
From 

34-th Avenue 
55th Avenue 
Joyce Street 

WATER MAIN PROJECT 32^ 

l8th Avenue 
Ash Street 


To 

37th Avenue 
59th Avenue 
Tyne Street 

21st Avenue 
Cambie Street 


Prince Albert Street St. Catherines Street 


WATER MAIN PROJEllT 325 
Clark Drive 
Pender Street 
Glen Drive 
Glen Drive 


Vernon Drive 
50 ft. South 
Vernon Drive 
Vernon Drive 


Project 323 and 324 installation;- are to replace leaking steel 
mains and some 4-" cast iron pipe. Aboui. 10% of this work is to be done 
prior to 1974 paving. 

Project 325 installations are for the purpose of providing 
improved fire protection in industrial areas. 

Cost estimates for Projects 323, 324 and 325 are $38,000. $4-0,000 
and $34,000 respectively. 

I RECOMMEND that the above described projects be approved and that 
the required funds be appropriated from 1973 Water Works Capital Accounts 
as follows: 

(a) Project 323 - $38,000 from Account No. 128/7903 - 'Prior 

to Paving Unallocated'. 

(b) Project 324 - $40,000 from Account No. 128/7901 - 'City 

Subdivisions - Unallocated'. 

(c) Project 325 - $34,000 from Account No. 128/7901 - 'City 

Subdivisions 1 inaJ located ' ." 


Your Board RECOMMKNIjS that the furepoing be approved. 


FOR C01;NCIL action see PAGE(S) Ji.i 
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BUILDING AND PLANNING MATTERS 


(BUILDING - 1) 


CONSIDERATION 


1. Strata Title Application - New Construction 

391 East 7th Avenue - Lot "A", Block 40, D.L.200A 
21 Dwelling Units - Oakwood Properties Ltd. 


The Director of Planning and the Director of Finance report as follows: 

"In accordance with the City's current regulations governing the 
approval of Strata Title applications for new buildings, an application 
has been received from Oakwood Properties Ltd., for approval of a Strata 
Plan for a new 3 storey with basement, wood frame apartment building, 
containing 21 dwelling units at 391 East 7th Avenue. 

The applicants have submitted a prospectus which provided the following 
information under the appropriate sections of the regulations. 

N.B : See Appendix 'A' for site plan. 

Section 1(2) - Financing : 

The Director of Finance has reviewed the prospectus with regard to the 
financing information and finds the following: 

Subsection (a) - The True Interest On Any Financing 

The prospectus states that interim financing for the 
construction is being provided by Canadian Imperial 
Bank of Commerce. Mortgage financing is available to 
purchasers through Canada Permanent Trust Company but 
it is not a requirement that the purchaser make use of 
the arrangement through this company and is entirely 
free to negotiate any mortgage he may wish. Interest 
rate on these mortgages is fixed on a thirty day period 
whereupon it is subject to revision according to 
prevailing market rates. 

Second mortgage financing is available through the 
British Columbia Provincial Government or other 
financial institutions to qualified applicants. 

(b) - Any Bonusing of Financing 

The prospectus states that there is no mortgage bonus 
or incentive provision. 

(c) - Details of a Management Contract & Monthly Servicing 

Management Contract 

A management contract has been negotiated with Gillespie 
Investments Ltd. and will be executed when the Strata 
Plan has been deposited at the Land Registry Office. 
The fee payable to the Manager by the Strata lot owners 
is $5.50 per unit per month. 

The contract is for two years terminable as provided in 
the agreement and in accordance with the provisions of the 
Strata Titles Act. 

A copy of the proposed contract is attached to the - 
prospectus. 


cont'd 
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Clause No.l continued 

Monthly Maintenance Costs 

The estimated monthly assessments for each unit is as 
follows: 

Unit Sq.Ft. Estimated 

Cost per 
Month. 


101 

664 

32.07 

102 

846 

40.85 

103 

640 

30.90 

104 

559 

27.00 

105 

616 

29.75 

106 

820 

39.60 

107 

601 

29.03 

201 

664 

32.07 

202 

846 

40.85 

203 

640 

30.90 

204 

82b 

39.84 

205 

616 

29.75 

206 

820 

39.60 

207 

647 

31.25 

301 

664 

32.07 

302 

846 

40.85 

303 

640 

30.90 

304 

825 

39.84 

305 

616 

29.75 

306 

820 

39.60 

307 

647 

31.25 


The above estimates include the following items: 

General operating - caretaker, insurance, management 

fee, legal fees, audit fee, stationery, 
bank charges, bad debts and security. 

General - cleaning, decorating, structural. 

Maintenance electrical, plumbing, heating, 

elavator, parking and miscellaneous. 

Utilities - electricity, gas, water, garbage, 

intercom and laundry. 

General Reserve - reserves for replacement of roof and 

common area carpeting, etc. 

Subsection (d) - Taxes & All Other Costs 

An estimate of the property taxes attributable to the 
various units for the year 1974 net of the homeowner's 
Grant, is as follows: 


101 

^.162. 01 

102 

206.39 

103 

156.14 

104 

136.41 

105 

150.30 

106 

200.05 

107 

146.64 

201 

162.01 

202 

206.39 

203 

156.14 

204 

201.28 

205 

150.30 

206 

200.05 

207 

157.88 
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Clause No.l continued 

Subsection (d) 
Continued. 


301 $162.01 

302 206.39 

303 156.14 

304 201.28 

305 150.30 

306 200.05 

307 157.88 


The estimated taxes as shown only apply if the Strata 
Lot owner is qualified to receive the Provincial Home 
Owners Grant. 

Other than property taxes and the monthly assessment 
referred to above, there are no other anticipated 
common expenses. 

Subsection (e) - Shared Facilities & Coiimon Areas 

The Director of Planning has examined the prospectus 
and plans and finds the following: 

Parking 

There are 29 parking spaces provided in the underground 
parking garage which is common property. Each one of 
the 21 Strata Lots will be assigned the exclusive use of 
one parking space and the 8 additional spaces are 
available at additional cost. 

Patios & Balconies 

i) Each ground floor Strata Lot will be granted exclusive 
use of the paved patio area contiguous to its 
living-dining room. 

ii) The balconies attached to and directly accessible 
to the Strata Lot are for the exclusive use of that 
Strata Lot. 

Storage Lockers 

Each Strata Lot will be assigned the exclusive use of 
one locker located in the locker room in the basement 
of the building. 

Laundry Rooms 

The laundry room on each floor shall be for the exclusive 
use of the Strata Lots on that floor. 

Note : The Strata Corporation will grant to the owners 
the exclusive use provisions outlined above when the 
Strata Plan has been deposited at the Land Registry 
Office and prior to conveyance of any Strata Lots. 

Section 1(3) - Quality of Construction 

The City Building Inspector advises that he has received a letter from 
the office of Wilfred D. Buttjes and Associates, Architects, in which he 
confirms that the quality of construction and finishes of this project 
compare favourably with the quality control requirements of Central 
Mortgage & Housing Corporation, as required by the Canadian Code for 
Residential Construction." 

Your Board submits the foregoing report for the CONSIDERATION 
of Council. 


FOR COUNCIL ACTIOM SEE PAGE(S) J.L^ 
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FINANCE MATTERS 

RECOMMENDATION 

1 • Purchase of Jericho - 3^ acres 

The Director of Finance reports as follows: 

"Coumcil previously approved the purchase of 3^ acres at Jericho 
from the Federal Government, for $3^3,000. On December 7, 1973 the 
Prime Minister of Canada visited Vancouver and signed formal dociiments 
respecting the transfer of the 3^ acres to the City of Vancouver. The 
exact source of funds for the purchase of Jericho was never specified 
by Council and I would recommend that the $3^3,000 be charged to Parks 
Acquisition Fund in the 1976 - SO Five Year Plan, which is now in the 
preparation stage, and in the interim that the fiinds be provided from 
the Land Purchase Fund. In 1976 this Fund would then sell the property 
to the Parks Acquisition Fund for the $3^3,000. This has been dis- 
cussed with the Superintendent of Parks who has no objection." 

Your Board RECOMMENDS the above report of the Director of Finance 
be approved. 


2. Tender No. 12-74-1 - Supply of 1974 
Police and Firemen's Uniforms 


The Chief Constable, Fire Chief and Purcliasing Agent report as follows: 


"Tenders for the above were opened by yoar Board on February 18, 1974. 

funds for this purchase will be included in the 1974 revenue budget. 

rwo bids were received :- 

Gordon Campbell Ltd., Vancouver, B.C. - $120,250.00 
Sainthill Levine Uniforms, Toronto, Ont. - $136,031.00 


: RECOMMENDATION 


We recommend acceptance of the overall low bid submitted by Gordon 
Campbell Ltd. for the supply of 1974 Policemen's and Firemen's 
Uniforms at an estimated cost of $120,250.00, plus 5% Provincial 
5ales Tax." 

Your Board RECOMMENDS the report of the Chief Constable, Fire Chief 
md Purchasing Agent be approved. 


CONSIDERATION 

3. Vancouver and District Labour Council 
Suggestions for Tax Reform 

The Director of Finance reports as follows: 

"By letter dated January 30, 1974 the Vancouver and District 
Labour Council submitted to the City Clerk a number of suggestions 
for tax reform based on the following premis, which introduces their 
submission. 

'Our program for tax reform for Vancouver is based on the 
proposition that homes should not be taxed for general revenue 
required by the City, and that the bulk of all taxes should be 
paid by revenue producing property, and business, based on the 
principle of ability to pay. In other words, the bigger the 
business, the bigger the taxes.' 

Cont'd .... 
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Clause #3 continued; 
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Their submission then lists a nijmber of items, which can pre- 
sijmably be considered as suggestions for tax reform. The Council 
also is requesting permission to make representations to City Council 
on this subject. 

For me to properly comment on the Labour Council's suggestions 
would require a great deal of work which I cannot do at this time, and 
I wo\ild suggest that Council leave these STiggestions with me for fur- 
ther study. 

For the consideration of CoiJincil: 

The request of the Vancouver and District Labour Council to 
appear before Council to make representations regarding their sug- 
gestions." 

Your Board submits the above report of the Director of Finance 
for Council CONSIDERATION. 

DELEGATION REQUEST: Vancouver and District Labour Council 

4« Liincheon Request - B. C. Rugby Union 
The City Clerk reports as follows: 

"A letter has been received in this office from the B.C. 
Rugby Union dated February 6, 1974. They advise that New South 
Wales Country Rugby Team, from Australia, will be playing in 
Vancouver from March 9th through 14th and they are requesting 
that the City consider sponsoring a dinner for the team on the 
evening of Monday March 11th or a luncheon. The size of the 
New South Wales party is 27 members. 

Council has dealt with similar requests in the past as 
follows : 

Nov. 20/73 B.C. Volleyball Assoc. Luncheon during 

not 

Volleyball Cham- , 
, . approved 
pionships 


Nov. 30/71 B.C. Rugby Union Luncheon for approved 

Australian Na- $250.00" 
tional Rugby Team 

Your Board submits the foregoing report of the City Clerk for the 
CONSIDERATION of Council. 


5« Dinner Request - Volunteer Bureau of Greater Vancouver 


The City Clerk reports as follows: 

"A letter has been received in this office from the Volunteer 
Bureau of Greater Vancouver dated January 29, 1974. They advise 
that the founding conference of the Canadian Association of Volun- 
teer Bureaus is to be held in Vancouver, June 13th, 14th and 15th. 
The Secretary of State's Department is sponsoring the conference 
and there will be an attendance of about 150 Canadian Bureau repre- 
sentatives and 50 National Voluntary Organization representatives. 
They are requesting that Council consider sponsoring a dinner for 
those attending the conference, which will be held at the University 
of B.C., Walter Gage Conference Centre. As the conference is at 
U.B.C., they would like to hold the dinner at the Faculty Club and 
have been advised that a grant of $1,500.00 would cover the costs 
involved . 


Cont'd • . • . 
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(FINANCE - 3) 


Council has dealt with similar requests in the past as follows: 


Nov. 20/73 Catholic Women's League Luncheon during 
of Canada Conference 


Oct. 23/73 Canadian Federation of 
Business & Professional 
Women ' s Clubs 


Dinner during 
Conference 


not 

approved 
not 

approved" 


Your Board submits the foregoing report of the City Clerk for the 
CONSIDERATION of Council. 


FOR COUNCIL ACTION SEE PAGE(S) 
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PROPERTY MATTERS 

RECOMMENDATIONS 

1. Lease - Commercial Drive Street-end, North of Powell Street 

The Supervisor of Property & Insurance reports as follows :- 

"Commercial Drive Street-end, north of Powell Street, has been leased 
to the owners of the property abutting both sides of the street-end 
since 19Ul, for access and loading purposes only in conjunction with 
their operations adjoining the street-end. The street-end has always 
remained open to the public for access to water lots, and is paved and 
maintained by the lessee. 

The last renewal lease was approved by Council on February 20, 1 973 to 
Acklands Leasehold Properties Limited for a term of ten years, with 
five year renewal reviews and subject to three months notice of cancel- 
lation if required for civic purposes. Acklands Leasehold properties 
have now sold their interest in the properties adjoining each side of 
the street-end and in view of the fact that the properties are no 
longer under one ownership, the Law Department has suggested that 
Acklands sxirrender their lease and the City enter into new leases with 
the abutting owners on the following basis, to which the new owners 
have agreed :- 

Commercial Drive Street-end be leased for a nine year period, 
January 1, ^9^h to December 31, 1982, (being the balance of the terra 
approved to Acklands) as follows; 

East Half of Commercial Drive Street-end: to Sun Life Assurance 
Company of Canada. 

West Half of Commercial Drive Street-end: to Qnnipian Development 
Limited. 


Rental : 

Review : 
Use : 

Maintenance : 

Buildings : 
Cancellation ; 
Access : 


East Half, $720.00 per annum plus taxes. 

W3st Half, $720.00 per annum plus taxes. 

Rental subject to review on January 1, 1978. 

Parking, access and loading purposes. 

Lessees to maintain blacktop surfaces in a manner 

satisfactory to the City Engineer. 

None allowed 

City may cancel on 30 days notice. 

The stjreet-end to be left open for public access 

to the water lots. 


RECOMMENDED That the current lease in the name of Acklands Leasehold 
Properties Limited be surrendered and that the East and West halves of 
Commercial Drive Street-end be leased for a nine year period, 
January 1, 197ii to December 31, 1982, on the foregoing basis, subject 
to documentation to the satisfaction of Corporation Counsel." 


Your Board 


RECOMMENDS that the foregoing Recommendation of the Supervisor of Property 
and Insurance be approved. 


Cont'd . . 
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2. Sale of Lot 22, Blocks 24 and 25, D.L. 37, Plan 5411, 

North Side of 3100 Block School Ave. between McKinnon and 
Kerr Streets 


The Supei^isor of Property and Insurance reports as follows :- 

"On September 11 , 1975 Council was advised that an application to pur- 
chase City-oimed Lot 22, Blocks 24 and 25, District Lot 57, situated 
on the northern side of School Avenue between McKinnon and Kerr Streets 
had been received from the owner of the abutting Lot 25. As the City- 
owned land was a comer lot being held for street widening and lane 
purposes, the Supervisor of Property end Insurance recomended that the 
balance of the lot, after reserving the portion required by the Engineer, 
be sold to the abutting owner for consolidation with his Lot ?5 to form 
one pturcel. These were conditions contained in the applicant's offer 
to purchase which he forwarded with a deposit cheque for $200. Council 
approved the recommendations on Septeriber 11, 1973. 

¥e are now in receipt of a letter from the purchaser stating that he 
wishes to cancel the sale as he did net fully understand the conditions 
under irtiich he submitted his offer. Ee is also requesting that his 
deposit of $200 be retvimed. 

As the purchaser has listed his house for sale, it is considered 
advisable to allow him to cancel his purchase of the City's lot. 
However, an inspection of the site shows that the purchaser has spread 
fill over the City's lot with the result that it is now approximately 
five feet above street grade and extends into the boulevard and street 
allowance. In addition, the sale required a survey by the City and 
the preparation of the subdivision plan. Survey work has been com- 
pleted and the deposit of $200 could go towaxds defraying the expense 
of the survey work. It is therefore, 

RECOMMENDED :- 

1. That the owner of Lot 23 be requested to remove the excess fill 
from the City's lot and clear the road and road allowance. 

2. That the sale of Lot 22, Blocks 2h and 2^, District Lot 37 to the 
owner of abutting Lot 23 be cancelled. 

3. That the deposit of $200 be retained to reimbiirse the City for 
survey work done on behalf of the purchaser." 

Your Board 

RECOMMENDS that the foregoing recommendation of the Supervisor of Property 
and Insurance be approved. 


COUNCIL ACTION SEE PAGE(S) lii^ ^ 
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(BUILDING - 1) 


BUILDING AND PLANNING MATTERS 


RECOMMENDATION 

1 . Local Area Planning Program 

The Director of Planning reports as follows: 

A letter dated January 8, 1974, was rei:eived by the Director of Planning 
from the Chairman of the Mt. Pleasant Area Council. The letter is 
attached as an appendix to this report. The letter, in effect, supports 
a proposal to establish a local area planning program for the Mt. Pleasant 
area. 

The Director of Planning has had a number of discussions with the Mt. 
Pleasant Area Council and has partaken in field trips with the Chairman, 
to examine, at first hand, some of the problems created by the physical 
changes of the area and to discuss the social effect this is having on 
the Mt. Pleasant community. 

The Director of Planning, in response to the local area residents' 
initiative, hired Mr. Stanley King to do an attitude survey in the 
Mt. Pleasant area. This is being presently undertaken and will be 
completed by the end of Jime. This survey is conducted through funds 
provided out of Consultant Services General budget. 

Mt. Pleasant, together with the Grandview- Woodland area, and the other 
communities within the inner area of the City of Vancouver are on the 
list of priorities for the 1974 Local Area Planning Program to be submitted 
in some detail to City Council at the end of February. 

It is RECOMMENDED that City Council, endorse in principle, the establish- 
ment of a local area planning program ior Mt. Pleasant, and the Director 
of Planning be instructed to report on the details pertaining to staffing 
and financial resources. 


INFORMATION 


2. Birks Building 

The Corporation Counsel and the Director of Planning report 
as follows: 

At its meeting on February 19th, 1974, Council asked for a 
report from the Director of Planning and the Corporation 
Counsel on the present status of the Vancouver Centre, on 
the options available to Council with respect to the last 
remaining building (the Birks Building) , and the effect of 
any attempted action to prevent its demolition. 

The present status is as follows: 

a. A Development Permit for the complex as approved by 
Council (including the sub-street development) was 
issued on December 21, 1973, after various preconditions 
had been satisfactorily met. 

b. Building permits were issued during October and November 
permitting demolition of all buildings on the site. (At 
this date only the Birks Building remains.) 

c. Due to timing of the Mall coas truction and the impact of 
City-imposed penalty clauses and financial security demands, 
the developers were permitted Lo commence work on Granville 
and Georgia Streets, earlier this year. 


cont'd 
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Clause No. 2 continued 


d. The matter is currently before Council solely for the 

purpose of formally approving and arranging for the execu- 
tion of dociiments which embody and bring into effect all 
Council's requirements. 

It is the conclusion of the Corporation Counsel and the Director 
of Planning that: 

(i) From the administrative point of view the matter is pro- 
ceeding totally in accord with the approval and authority 
which have been granted; and 

(ii) From a legal point of view the developers are totally in 
accord with the requirements and obligations imposed upon 
them. 


The Corporation Counsel is of the opinion, having regard to all 
of the above, that there is not now available to Council any 
action by Council which would or could require the developer 
to refrain from demolishing the remaining building (the Birks 
Building) in accordance with duly authorized existing authority. 
Any such action would not be enforceable in . a Court, of law. 

The foregoing report is submitted for the INFORMATION of Council. 


FOR COUNCIL ACTION SEE Pm{S) jJl - 
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PART REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON SOCIAL SERVICES 


February 14, 1974 


A meeting of the Standing Committee of Council on Socials Ser- 
vices was held on Thursday, February 14, 1974 in the No. 1 Committee 
Room, third floor. City Hall at approximately 1:30 p.m. 

PRESENT: Alderman Rankin (Chairman) 

Aldermen Gibson and Hardwick 

ALSO PRESENT : Mr. J. Denofreo 

CLERK: M. Kinsella 


INFORMATION 

1. Meeting with Board and Staff of the 
Neighbourhood Services Association 

Representatives of the Neighbourhood Services Association 
appeared before the Committee to discuss the following proposal 
and to specifically request increased funding of their organiza- 
tion by the City of Vancouver: 

"The following are major reasons why City Council should 
favourably consider our proposal of a grant of $20,000 
to N.S.A. for each area of the city for which it operates. 

(a) The City can utilize an agency which has credibility 
and flexibility and is intimately in touch with people 
to develop services in relation to changing neigh- 
bourhoods and needs . 

(b) The agency serves all age groups and its services cut 
across all political, social, economic, ethnic and 
religious lines. It emphasizes neighbourhood and 
family and its services are varied with group and 
individual techniques being used by skilled and 
experienced staff. 

(c) The Association coordinates its work with the public, 
education, recreation, welfare and health systems. It 
is supplementary to these public systems and can under- 
take programmes and services which are not generally 
accepted by governments . 

(d) The City Council, in approving funds to N.S.A. , does not 
get locked in to a general public programme with on-going 
administrative responsibility and increasing financial 
commitment. At the same time, the Council can hold the 
Association accountable and can contract in a much more 
flexible manner. It also means that when a programme 

is generally accepted as a public responsibility, the 
City Council can ensure that it is transferred to the 
appropriate civic or provincial department. This allows 
time for negotiation. 
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Clause No. 1 (cont'd) 

(e) Since N.S.A. is an approved agency for C.A.P. funding 
the City can recover at least one-half of the funds it 
approves. This means that the cost to the City for any 
area would only be $10,000 which can generate volun- 
teers and projects up to $100,000 for each area. 

(f) We submit this request for $60,000 for Kitsilano, West 
End, Cedar Cottage areas where we have neighbourhood 
houses. We would also like to make submissions at a 
later date for $40,000 for Sunrise Skeena and Riley 
Park areas of the City." 

Mrs. Kristiansen, President, was the main spokesman for N.S.A. , 
with other representatives answering questions from the Committee 
on specific areas of the organization's operation. N.S.A. repre- 
sentatives gave a thorough review of the operation of their neigh- 
bourhood houses in Kitsilano, West End and Cedar Cottage areas. 
They also spoke in support of their request for consideration by 
the City of a grant of $20,000 each to Sunrise Skeena and Riley 
Park areas of the City. 

A delegation of concerned parents from the Franklin School 
area, the Principal of Franklin School and the N.S.A. worker for 
the area submitted a request for funding of an additional recrea- 
tion and counselling worker for Franklin School. This worker is 
needed to enable the teenagers in the area to be involved in the 
programme. At the present time, the lack of staff precludes for- 
mal teenage involvement in the programme . The delegation outlined 
some of the problems in the area for the information of the Com- 
mittee : 

Franklin School is situated in the Northeast corner of 
the City and is completely isolated from all community 
services in the area; 

- because of its location and the heavy traffic on Hastings 
Street and Cassiar (Highway 401) , Franklin School is the 
only public building in this area; 

a programme is presently operated through the Hastings 
Community Association, with two L.I. P. workers. This 
programme is mainly for children from 6-13 years of 
age with some family activities in the evening; 

- the school has a high vandalism incidence, however, 
since inception of the programme at Franklin School, 
there has been a significant decline of vandalism in 
the area . 

Mr. J. Kaplan, Community Worker for N.S.A., outlined his acti- 
vities with youth in the area. He ha 5 organized and is involved in 
the operation of a number of hockey, skiing, volleyball and other 
recreation programmes for youth in tho area. Some of these pro- 
grammes are operated in co-operation with the local community centres . 
Mr. Kaplan supported the request of the delegation from Franklin 
school and stressed the need for an acJditional community worker to 
assist him in his work with the youth in the area. 

RESOLVED 

To receive the presentation of N<3ighbourhood Services Association, 
including that of the delegation from Franklin School and that 
consideration of their requests be deferred to a later date . 
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February 14, 1974 
RE COMMENDAT I ON 

2 . Termination Grant - Helping Hand Council 

The Director of Social Planning submitted the following report 
dated February 5, 1974 on a termination grant to the Helping Hand 
Council : 

"Vancouver City Council voted not to continue its funding of 
the Helping Hand Council at its meeting of December 18, 1973. 

As a result, the organization has terminated. The organi- 
zation was run by Captain E. Ted Liberty who is in ill health 
and is a recipient of a handicap allowance. In closing the 
organization. Captain Liberty Informed the Social Planning 
Department that he had bills outstanding in the amount of 
$311.83 (see attached). 

As the financial resources of the organization are nil and 
since personal payment of the bills by Captain Liberty would 
result in undue financial hardship. It is recommended that 
Vancouver City Council make a grant payment toward the enclosed 
bills in the amount of $311.83 on behalf of the extinct Help- 
ing Hand Council." 

RECOMMENDED 

THAT City Council approve a termination grant of $311.83 
to the Helping Hand Council towards payment of outstanding 
bills (see attached letter dated January 24, 1974 from 
Captain E. Ted Liberty, detailing bills outstanding). 



REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON HOUSING 


February 19, 1974 


A meeting of the Standing Commit.tee of Council on Housing 
was held in the No.l Committee Room, third floor, City Hall, on 
Tuesday, February 19, 1974, at approximately 11:15 a.m. 

PRESENT : Alderman Harcourt, Chairman 

Alderman Rankin 
Alderman Volrich 

ABSENT : Alderman Massey 

CLERK: D. Bennett 


Adoption of Minutes 

The Minutes of the meeting held Januai'y 15, 1974 were adopted as 
amended by Council on January 22, 197^!; , and the Minutes of 
January 22, 1974 were adopted. 


RECOMMENDATION 

1. Strata Title Applications 

On January 15, 1974, the Committee had before it a report 
of the Board of Administration dated January 11, 1974, 
attached to which was a report oi' the Board of Administration 
dated August 24, 1973. The Committee also noted a report 
on Burnaby Guidelines for Residential Condominiums and 
Conversions. At that meeting it was 

"RESOLVED 

That the Board of Administration Report dated 
January 11, 1974, and the Burnaby Guidelines for 
Residential Condominiums and Conversions be received 
and forwarded to interested organizations for further 
consideration at the Committee's meeting on February 
19, 1974. " 

The following delegations were pi"esent and submitted briefs: 

B. C. Association of Strata Corporation 

- Mr. Jean Pierre Daem 

Greater Vancouver Regional District dated February 11, 1974 

- Mr. Ian Birtwell 

Vancouver and District Labour Council in conjunction 
with the B.C. and Yukon Territory Building and 
Construction Trades Council dated February, 1974 

- Mr. Cy Stairs, President 


I 


cont'd 
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Clause No.l continued 


Briefs were also received from tbe Real Estate Board of 
Greater Vancouver dated February 12, 1974, and from the 
Greater Vancouver Apartment Ownei's' Association dated 
February 15, 1974- 

Mr. Peter Brown, lawyer, advised that his client, in his 
opinion, had been unduly delayed from the time the 
Development Permit was obtained to the time of the Strata 
Title Application approval, which was to be considered by 
Council this day. He felt the administrative system at 
the City Hall was inadequate and requested that an endeavour 
be made to handle these applications in a speedier manner. 

The delegations made suggestions as to ways and means of 
improving the regulations and procedures to be followed 
in dealing with applications under the Strata Titles Act. 

The Committee briefly discussed the Burnaby Guidelines with 
representatives from the Burnaby Planning Department and a 
general discussion followed with all those present at the 
meeting. 

After due consideration it was 
RECOMENDED 

(a) That the briefs presented from the various organizations 
be received. 

(b) That City Council extend the present moratorium on 
conversions for a period of one year beyond the present 
expiry date of June 26, 197A with the one exception that 
where at least 90^° of the tenants in a rental accommodation 
request a conversion, it be permitted. 

(c) That the Board of Administration, through its officials 
be requested to report back to the Committee on the 
following matters: 

(i) Pre-selling of units in a Strata Title 
building. 

(ii) Re-consideration of the consultant's report. 

(iii) The optimum size of condominiums. 

(iv) An outline of operating costs as part of the 
prospectus. 

(v) Designating condominium buildings as adult or 
family buildings. 

(vi) Financial prospectus of costs. 

(vii) The recommendations regarding a warranty system 
with the alternative of requiring that 
performance bonds be posted. 

(viii) Persons owning the condominiums having to pay 
for the removal of garbage. 

(ix) The new C.M.H.C. guidelines which will be 
published in April. 

(x) The use of electrical plugs rather than boxes in 

the wall with respect to assisting in soundproofing. 


cont'd 
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Clause No.l continued 


(xi) An applicant being permitted to apply for a 
development permit for a Strata Title and 
filing a prospectus at the same time. 

(xii) The relationship of parking to be provided 
in conjunction with the number of units. 


The meeting adjourned at approximately 1:00 p.m. 


FOR COUNCIL ACTIO^J SEE PAGE(S) '/ 
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REPORT TO COUNCIL 

STANDING COmiTTEE OF COUNCIL ON 
COMMUNTTT "DEVEXOPMENT 


February 20, 1974 

i A meeting of the Standing Committee of Council on Community 

I Development was held in the Kitsilano Secondary School, 2550 West 

10th Avenue on Wednesday, February 20, 1974 at approximately 7:30 p.m. 


PRESENT: Alderman Volrich, Chairman 

Alderman Harcourt 
Alderman Marzari 
Alderman Rankin 

CLERK: D. Bennett 


RECOMMENDATION 


1. Kitsilano Local Area Planning 

The Chairman in his opening remarks advised the chief purpose of 
the meeting was to discuss the process by which planning is going to 
; take place in the Kitsilano area. i.e. the process whereby people in the 
area will have a say in the planning of Kitsilano. He stated there will 
be a Citizens' Planning Committee that will play a major role in 
effecting the planning' of Kitsilano. This Committee will work in 
conjunction with the City Planners to develop a local area planning 
scheme. 

I 

Mr. D. Janczewski, Planner, advised that any group within the 
neighbourhood should be participants on the Committee and when the plan 
I comes, major policy decisions will be made by the community at large. He 
further advised that the area under discussion is from Burrard Street 
on the east to Alma Road on the west and from the waterfront on the 
north to 16th Avenue on the south. He then briefly reviewed a draft 
City Planning Department report dated December 3, 1973, which concluded 
with the following recommendations: 


1. City Council approve this report as the basis for establishing 
j a Local Area Planning Programme in the Kitsilano local area. 

2. City Council endorse the principle of a Kitsilano Planning 
Committee composed of residents and owners of the area who will 
give direction to the Local Area Planning Programme. 

3. City Council establish a liaison with the Kitsilano Planning 

I Committee by assigning an Alderman to take part in the Local Area 
Planning Programme. 

i 

\ 4. The Supervisor of Property & Insurance, in consultation with the 

j Director of Planning, investigate possible locations for a site 

I office in the Kitsilano area and the Board of Administration be 

I authorized to approve a suitable l<!!ase arrangement. 

I 5. The recommendations of the Director of Personnel Services re 
i classification of the two temporary positions which have bean 

i concurred by the Business Manager of the V.M.R.E.U. be approved. 

i 
I 

! 6. All civic departments co-ordinate their work with the Kitsilano 
j Local Area Planning Office on proposals affecting Kitsilano, 

1 and be requested to assist the efforts of this programme. 

I 7. The budget for the Kitsilano Planning Programme estimated at 
! $42,128 for the period January 1, 1974 to December 31, 1974 be 

approved . 
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The following delegations representing organizations in the 
community were heard: 

a. Kitsilano Ratepayers & Burrard Lions - Mr. Harold Kidd 

b. Committee for Neighbourhood Government - Mr. Saul Arbess 

c. Kitsilano Ratepayers Association - Mr. George Moul 

d. Vancouver Burrard N.D.P. - Mr. Ron Johnson; brief dated 

February 20, 1974 filed 

e. West Broadway Citizens Committee - Mr. Frank Hyde; a brief 

containing recommendations filed 

f. Urban Transportation Committee - Mrs. A. George 

g. Kitsilano Planning Centre - Mr. Dave Todd; brief filed 

h. Kitsilano Area Resources Association - Ms. Maggie Camfield 

Eight other individuals commented briefly on the matter. 
After due consideration your Committee 
RECOMMENDED 

THAT Council approve in principle 

A. The endorsement of a Kitsilano Planning Committee composed of 
residents of the area who will give direction to the Local Area 
Planning Program. 

B. A liaison with the Kitsilano Planning Committee by having an 
Alderman, suitable to the Committee, take part in the Local Area 
Planning Program. 

C. That the Supervisor of Property and Insurance, in consultation with 
the Director of Planning, investigate possible locations for 

a site office in the Kitsilano area and the Board of Administration 
be authorized to approve a suitable lease arrangement. 

D. That the recommendation of the Director of Personnel Services re 
classifications of the two temporary positions which have been 
concurred by the Business Manager of the V.M.R.E.U. be approved. 

E. That all Civic Departments co-ordinate their work with the 
Kitsilano Local Area Planning Office on proposals affecting 
Kitsilano and be requested to assist the efforts of this program. 

F. That the budget for the Kitsilano Planning Program estimated at 
$42,128 for the period of January 1, 1974 to December 31, 1974 
be approved. 

FURTHER RECOMMENDED THAT 

how the Planning Group is to be selected and the terms of 
reference for the Kitsilano Plannina Committee be deferred for 
consideration at a meetina of this Standing Committee on 
March 7, 1974. 


The meeting adjourned at approximately 10:10 p.m. 


* * * 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL ON 
FINANCE & ADMINISTRATION 

February 21, 1974 

A meeting of the Standing Committee on Finance and Administration 
was held in No. 2 Committee Room, Third Floor, City Hall, on Thursday 
February 21, 1974 at 1:30 p.m. 

PRESENT: Alderman Bowers (Chairman) 

Alderman Harcourt 
Alderman Volrich 
Alderman Linnell 

CLERK: M. Clark 

The Minutes of the meeting held January 31, 1974 were adopted. 


RECOMMENDATION : 

1 . Preliminary Report on the 1974 Revenue Budget Estimates 

Mr. Peter Leckie, Director of Finance, presented to the Committee 
a Board of Administration Preliminary Report on the 197 4 Revenue 
Budget Estimates, a copy of which is attached. The summary shows 
estimated revenues of $112,131,571 and estimated expenditures of 
$113,945,810, resulting in a budget deficit of $1,814,239 before reviev/ 
of the budget detail. Several significant factors were commented upon 
by Mr. Leckie. 

Expenditure estimates of Departments and Boards have not been 
reviewed in detail as yet, and it is not known how much of the 
"Variable" expenditure increases can be reduced. Mr. Leckie pointed 
out that if the 1974 Revenue Budget is to be balanced at not more than 
a 9% increase in the general tax levy on the average single family 
residence (before adjustment for the Greater Vancouver Regional Distr-ict 
levy) substantial reductions in the requested expenditure estimates 
must be made to eliminate the deficit. 

It is possible that certain Administration of Justice related 
functions such as the Prosecutor's Department, Coroner's Department 
and the Juvenile Detention Home, will be taken over by the Provincial 
Government on April 1, 1974. This would reduce the City's costs by 
about $850,000 in 1974. No adjustment has been made in the preliminary 
budget for this, pending clarification by the Provincial Government. 

The announcement in the Provincial Legislature that the Province 
will take over Ambulance Services will reduce the City's cost in this 
area by approximately $300,000 if the cut-off date is July 1, 1974, 
as anticipated. 

There are many other unknowns that could have a considerable effort 
on the $1,814,239 deficit, as well as the extent of the Provincial 
Government takeover in various areas. One of these is the National 
Harbours Board property which is on the assessment roll. Another is 
the fluctuating interest rate which has a considerable effect on 
interest revenues on temporary investments. 

Mr. Leckie is hopeful that reductions in the basic operating budocM 
can be made during the budget review procedure with Department Heads 
and Boards, providing funds for maintaining current standards of service 
but eliminating those requests for increases in those standards from 
the supplemental estimates excepting where they are essential because 
of increased volume of work or increased operating efficiency. If, 
following the budget review by the Board of Administration and the 
Director of Finance, "a better than balanced position" can be arrived 
at, maintaining current levels of service, then the Council would be 
in a position to make decisions on its own priorities for increasing 
levels of services. 


Conf d 


3§1 


standing Committee of Council on 
Finance and Administration 
February 21, 1974 


9 


The Committee discussed the possibility of increasing by h of 
one mill the annual transfer to Reserve, if the $1,814,239 could be 
effectively lowered. The Committee was of the opinion that an 
increase in supplemental capital each year would be a worthwhile goal. 

The Board of Administration report concluded with the following 
recommendations : 

"That the Board of Administration and the Director of Finance bo 
instructed to meet with Department Heads and Boards to 

(a) review the 197 4 Revenue Budget Estimates as submitted 

(b) make such reductions in the basic operating budget estimate'^ 
as are necessary so that the budgets, as adjusted, provide 
only funds required to maintain current standards of 
service as approved by Council 

(c) eliminate all requests for increases in standards of service 
from the supplemental budget estimates, allowing only those 
items considered essential to meet increased volumes of 
work or items which wquld clearly increase the operating 
efficiency of the Department or Board 

(d) report to the Committee on Finance and Administration all 
adjustments made to the budgets during reviews." 

Your Committee , 

RECOMMENDS 

THAT the foregoing recommendations of the Board of Administration 
be approved. 


INFORMATION ; 

2 . Health Department - Preliminary 1974 Budget Review 

At the request of the Committee, Dr. G.H. Bonham Medical Health 
Officer, appeared to report on several items from the Preliminary 1974 
Budget Review Priority Ratings. Dr. Bonham discussed Adult Immuniza- 
tion, Mental Health Services, Youth Health Services, Nutrition Services, 
and Environmental Health. 

A. Adult Immunization 

The Medical Health Officer presented, as requested, break-down 
figures on the cost per person to provide the adult immunization 
service. The objective was to determine whether or not the costs we.ro 
recoverable . 

The services are mainly to persons travelling outside of Canada 
who require, by statute, that the Health Department stamp their 
international certificates of vaccination. Therefore, even if the 
immunization was done by a private practitioner, the Health Department- 
would still be involved. 

This is an item that if carried out by the private practitioner i p 
recoverable through Medicare. The practitioner's fee is $2.00, 90% 
of which is paid by Medicare. 

At present, the Health Department does approximately 25,000 free 
adult inununizations each year. 

B. Mental Health Services 

The mental health field is one which is clianging and expanding 


Cont'd . 
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rapidly at the moment. Presently 80% of the cost is recoverable 
through Medicare and the School Board so that the net cost to the 
City is minimal. 

C. Youth Health Services 

Dr. Bonham described the services offered through this program 
and the consensus of your Committee was that it is a most worthwhile 
service. The cost is presently shared with the Province paying 71.70% 
and the City 28.3%. 

The program was begun as a three-year federal pilot program. 
When the federal government dropped out, the City provided the 
additional funds to maintain the service. The Mayor has requested 
that the service be maintained at the level of the federal project. 

Reference was made by the Medical Health Officer to the fact that 
within the near future it will no longer be possible for the trailer 
which houses the Youth Clinic to remain at its present site at 8th and 
Pine. Therefore it will be necessary to locate an alternate suitable 
site or failing that, obtain suitable premises for the Youth Clinic. 

D. Nutrition Services 

The nutrition services of the City Health Department are primarily 
in the area of providing information. The three nutritionists on city 
strength allow the equivalent of a one-half time nutritionist for eac^i 
health unit. 

E . Environmental Health 

Approximately 9 0% of this work is related to the Health Act and 
its regulations. The costs involved are built into the license 
fee structure for recovery. It was agreed that this was not really 
a budget item but rather an administrative item. 


Following discussion, the Committee 
RESOLVED 

(a) THAT the Medical Health Officer carry out discussions with the 
Medicare Commission regarding recovering the costs of adult 
immunization and exploring the possibilities of charging back 
through Medicare on the same basis as Private Practitioners or, 
alternatively, charging adults a fee for the stamping of the 
international certificate of vaccination; 

(b) THAT the Medical Health Officer report back to the Committee on 
his efforts to locate a suitable site for the location of the 
youth health services trailer; and 

(c) THAT the Mayor be requested to report back to the Committee on 
the results of his negotiations with the Province regarding 
funding of the Youth Health Programme. 


3 . Twice Yearly Tax Billings 

Twice yearly tax billings will take effect in 1975 (providing 
the Charter Amendments presently before the Provincial Legislature are 
passed) . The Committee felt that taxpayers sliould be fairly warned 
that beginning next year they will receive tax billings in January 
and July rather than a single billing in July as in the past. The 
Director of Finance was asked to look into the possibility of having 
a note on this year's tax bills to this effect. It was also felt thai 
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a media campaign should be considered to be conducted through the 
Social Planning Department. 


4 . Park Board Budget Review 

The estimated increase in the Park Board Budget was discussed, 
especially in regard to allowing that Board to have some idea of 
where it stands as they prepare for their summer programmes. It was 

RESOLVED 

THAT your Committee meet with representatives of the Park Board 
to discuss their budget items as soon as possible after the 
Board of Administration and the Director of Finance have con- 
ducted their review. 


The meeting adjourned at approximately 3:05 p.m. 


* * * * 


FOR COUNCIL ACTION SEE PAGE(S)>l/„iL. 


CITY OF VANCOUVER 
SPECIAL COUNCIL - MARCH 5, 1974 


PUBLIC HEARING 


A Special Meeting of the Council of the City of Vancouver was 
held in the Council Chamber on Tuesday, March 5, 1974, at 7.30 p.m 
j for the purpose of holding a Public Hearing to amend the Zoning and 
Development By-law. 


PRESENT: Mayor Phillips 

Aldermen Bowers, Harcourt, Hardwick, 
Linnell, Marzari , Massey, Pendakur, 
Rankin, and Volrich. 

ABSENT. Alderman Gibson (On Civic Business) 

CLERK TO THE COUNCIL. R Henry. 


MOVED by Aid. Rankin, 
SECONDED by Aid. Pendakur, 

THAT this Council do resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair, to consider proposed amendments 
to the Zoning and Development By-law. 

- CARRIED UNANIMOUSLY. 


North side of Richelieu Avenue, 

immediately west of the lane west of Oak Street . 

An application was received from M. Charkow to re-zone Lots 
12 and 13, Block 52, D.L. 526 situated on the north side of Richelieu 
Avenue immediately west of the lane west of Oak Street. 

From - RS-4 One Family Dwelling District 

To - RS-1 One Family Dwelling District. 


The Technical Planning Board recommended that the application be 
not approved as rezoning in isolation in the RS-4 One Family Dwelling 
District should not be entertained until a study on the overall 
re-subdivision has been commenced and completed after discussion with 
the owners of property within the RS-4 One Family Dwelling District 
and the Shaughnessy Heights Property Owners Association. 

The City Planning Commission recommended approval of the application. 


COUNCIL heard delegations as follows :- 


(a) Mr. Keir, an adjacent property owner, 

opposed the application and remarked on the condition of 
the property over a great number of years. 


(b) Mr. F. Gibson, 

spoke in support of the application because, if development 
occurred, it would clean up the property. 
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North side of Richelieu Avenue, 

immediately west of the lane west of Oak Street . 

(c) Mr. Charkow, ,the applicant, 

spoke in favour of the rezoning and urged the Council to rezone 
to permit sub-dividing the two lots in question to 3 - 67' Lots. 

There being no further Delegations, it was 

MOVED by Aid. Bowers, 

THAT the application by Mr. Charkow be approved. 

- CARRIED 

(Aid. Pendakur and Volrich voted against the Motion) 

MOVED by Aid. Bowers, 

THAT the Approving Officer by advised that it is Council's wish 
that the property in question should not be sub-divided into more than 
3 parcels. 

- CARRIED UNANIMOUSLY 


Amendment to District Schedules - 
Local Area Activity Centre. 

An application was received from the Director of Planning 

to amend the RA-1, RS-1, RS-2, RS-3 , RS-4, RT-1 , RT-2, RM-2, 
RM-3A, RM-3, RM-4, RM-4A, CRM-2, CRM-3 District Schedules by 
adding the use 'local area activity centre' as a conditional 
use in accordance with the draft by-law. 


The Technical Planning Board and City Planning Commission both 
recommended approval of the application. 

MOVED by Aid. Hard wick, 

THAT the application by the Director of Planning to amend the 
foregoing District Schedules by adding the use 'local area activity 
centre' as a conditional use in accordance with the draft by-law, 
be approved . 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Linnell, (in amendment) 

THAT the following words be added to Alderman Hardwick 's motion - 

"and that Council consider each application aftor report from 
the Technical Planning Board and the City Planning Commission". 

- LOST 
(Mayor Phillips, 
Aldermen Bowers, Harcourt, 
Hardwick, Marzari, Massey, 
Pendakur, Rankin, and Volrich 
voted against the Amendment.) 

MOVED by Aid. Hardwick, 

THAT when any such conditional uses be received by the Approving 
Officer, Council be notified for information. 


- CARRIED UNANIMOUSLY 
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West side of Wallace Street between 
West 4th Avenue and West 2nd Avenue . 

An application was received from the Greater Vancouver Regional 
District to rezone Block D, D.L. 538, situated on the West Side of 
Wallace Street between West 4th and West 2nd Avenue 

From - RS-1 One Family Dwelling District 

To - RM-3A Multiple Dwelling District. 


The Technical Planning Board and the City Planning Commission 
recommended approval of the application. 


Mr. Low Beer addressed the Council and 

spoke in favour of this proposed Senior Citizens House Project and 
commended the Council and the Greater Vancouver Regional District 
officials by involving citizens during the planning stages. 


MOVED by Aid. Harcourt 

THAT the foregoing application of the Greater Vancouver Regional 
District be approved. 


MOVED by Aid. Linnell, 
SECONDED by Aid. Hardwick, 

THAT the report of the Committee of the Whole be adopted, and 
the Corporation Counsel be instructed to prepare and bring in the 
necessary amendments to the Zoning and Development By-law. 


- CARRIED UNANIMOUSLY 


MOVED by Aid. Hardwick 

THAT the Committee rise and report. 


- CARRIED UNANIMOUSLY 


- CARRIED UNANIMOUSLY 


The Council adjourned at approximately 8.30 p.m. 


The foregoing are Minutes of the Special Council Meeting 
of March 5th, 1974, adopted by Council on March 12th, 1974. 



CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 

A Regular meeting of the Council of the City of Vancouver was 
held on Tuesday, March 5, 1974, in the Council Chamber at 
approximately 2:00 p.m. 

PRESENT : Mayor Phillips 

Aldermen Bowers, Harcourt, Hardwick, 

Linnell, Marzari, Massey, Pendakur 
Rankin and Volrich 

ABSENT : Alderman Gibson (on civic business) 

CLERK TO THE COUNCIL: D. H. Little 

PRAYER 

The proceedings in the Council Chamber were opened with prayer 
offered by the Reverend Phillip Hewitt, Civic Chaplain, 

ACKNOWLEDGMENT 

The Mayor acknowledged the presence in the Council Chamber of 
students from the Vancouver City College under the direction of 
Mrs. Coates. 

'IN CAMERA ' MEETING 

The City Clerk advised that the 'In Camera' Committee was in 
agreement with the items to be considered at the 'In Camera' meeting 
later this day. 

ADOPTION OF MINUTES 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT the Minutes of the Regular Council meeting dated 
February 26, 1974, with the exception of the 'In Camera' portion, 
be adopted . 

- CARRIED UNANIMOUSLY 

COMMITTEE OF THE WHOLE 

MOVED by Aid, Linnell, 
SECONDED by Aid, Hardwick, 

THAT the Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY 

BOARD OF ADMINISTRATION. DEPARTMENT AND OTHER REPORTS 

A. BOARD OF ADMINISTRATION 

General Report, March 1, 1974 

Harbours and Parks Matters (March 1 ) 

Van Dusen Botanical Gardens: Proposed 
Floral Hall Administration Building 

In regard to this report of the Board of Administration, the 
Chairman of the Park Board, and the Superintendent, spoke and gave 
particulars of the project with the aid of a model . Commissi oner 
Cowie advised that the suoDort of the Provincial Government in 
regard to additional, funding for this project is presently being 
sought, that application will follow for Federal funds through 
forgiveness under Winter Capital Projects Fund and that further funds 
are expected from the private sector. 

cont 'd . 
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BOARD OF ADMINISTRATION. DEPARTMENT AND OTHER REPORTS (cont'd) 

Van Dusen Botanical Gardens: Proposed 
Floral Hall Administration Building (cont'd ) 

Following a number of questions put to the Park Board 
representatives, it was, 

MOVED by Aid. Rankin, 

THAT this whole matter be deferred for report by the Park 
Board on: : 

(a) a firm financial commitment from private sources and the 
Provincial Government and advice respecting Federal 
funding ; 

and/or 

(b) the Park Board submitting a re-design of the project 
more in line with the amount of funds already authorized 
by Council . 

- CARRIED UNANIMOUSLY 

Works and Utility Matters (March 1 ) 

City Lane, Royal Centre Development (Clause 12 ) 

The Council received a report reference from the Deputy City 
Engineer in detailed explanation of the City Engineer's report on 
this subject in which two possibilities to resolve the lane issue 
are set out . 


MOVED by Aid. Rankin, 

THAT the Royal Centre be required to purchase the land from 
the City at $43,860 and carry out the works between MacMillan 
Bloedel and Royal Centre, as per their agreement with MacMillan 
Bloedel ; 

FURTHER THAT should Royal Centre not purchase, MacMillan 
Bloedel be requested to excavate the land to appropriate grade for 
the lane and remove the existing steps. 

- LOST 

(Aldermen Bowers, Hardwick , Linnell, Marzari, Massey 
and the Mayor voted against the motion) 

MOVED by Aid . Bowers , 

THAT the Royal Centre be required to pay for half the lane and 
grant the other half of the lane to MacMillan Bloedel at no cost 
to them, since this land originally came from them as part of the 
1966 arrangement. This would, however, place that land on the 
MacMillan Bloedel tax roll and would be a cost to them. 

- CARRIED 

(Aldermen Harcourt, Pendakur and Rankin voted against the motion) 
COMMUNICATIONS OR PETITIONS 


i . Ront and Housing Matters 

MOVED by Aid. Pendakur, 

THAT, pursuant to request received, a delegation be hoard from 
the Vancouver Tenants Council on the matters of Reht and Housing, 
and arrangements left in the hands of the City Clerk. 

- CARRIED UNANIMOUSLY 
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COMMUNICATIONS OR PETITIONS (cont'd ) 

2. Motorcycle Disturbance ol" Residents 
of Champlain Heights area 


The Mayor submitted the following communication under date of 
March 1. 1974: 

Last week, X indicated I would report to Council today 
on a possible solution to the problem of the disturbance 
of residents of the Chaniplain Heights area by motor- 
cyclists using the old Kerr Road dump site. 

The meeting was held in my office on February 28th which 
included representatives from the Police Department, 
Planning Department, Properties Department, Park Board 
as well as two local residents, Mrs. Prigl and Mrs. Hitrec 
and Mr. Barry Wilson from the Greater Vancouver Motorcycle 
Club. 

The problem of enforcement is two-fold. One the Police 
cannot remove people from vacant land but they could if 
the area was designated as a park. IVo, the area is large 
and has many access points so that even though it was de- 
signated as a park, it would be very difficult to control. 

It was decided that the best course of action over the 
short run was to designate the area as a park, protect the 
area closest to the houses and shift the motorcycle 
activity farther south in the same area. If this works, 
it will only be a temporary solution for two or three years . 
Ihe only long-term solution is to find other areas in the 
Greater Vancouver Regional District suitable for motor- 
cycling . 

I would therefore like to recommend the following resolutions: 

1 . That portion of Lot A except parts included in Plans 
13993, 14240 and 14633, D.L. 334, Plan 13992, bounded 
on the north by the southern boundaries of Lots 167-203, 
D.L. 334, and a line projected due east from the s/e 
corner of Lot 203 » on the south by S.B. Marine Drive; 

on the west by Kerr Street; and on the east by a 
line drawn parallel to 2600ft. +- east of Kerr 
Street, be turned over to the care and custody and 
naintenance of the Park Board on the ba»i8 that; 

(a) Funds are made available in Park Board Park 
Purchase Program - 5 Year Plan (1976 - 1980) . 

(b) The boundaries outlined above will be adjusted 
on completion of development plans for the re- 
mainder of Champlain Heights and completion of 
registrable plans. 

2. Ttiat the Greater Vancouver Regional District be asked 
as an urgent xui. j. cy develop a site or sites 
suitable for motorcycle activity within the next two 


MOVED by Aid. Volrich, 

THAT that portion ol Lot A except parts included in Plans 
13993, 14240 and 14633, D.L. 334, Plan 13992, bounded on the 
north by the southern boundaries of Lots 167-203, D.L. 334, and a 
line projected due east from the s/e corner of Lot 203; on the 
south by S.E. Marine Drive; on the west by Kerr Street and on the 
east by a line drawn parallel to 2600 ft. ± east of Kerr Street, 
be turned over to the care and custody and maintenance of the Park 
Board on the basis that: 

cont * d . . . . 
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COMMUNICATIONS OR PETITIONS (cont 'd ) 
Motorcycle Disturbance (cont'd ) 

(a) Funds are made available in Park Board Park Purchase 
Program - 5 Year Plan (1976 - 1980) 

(b) The boundaries outlined above will be adjusted on 
completion of development plans for the remainder of 
Champlain Heights and completion of registrable plans. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Rankin, 

THAT the Greater Vancouver Regional District be asked as an 
urgent priority to develop a site )r sites suitable for motorcycle 
activity within the next two years. 

- CARRIED 

(Alderman Volrich voted against the motion) 


3. Request for Public Meeting 
re False Creek 


Alderman Hardwick submitted the following report under date 
of March 1 , 1974: 


On Tuesday, February 19l,li si itemized the reports which had 
been prepared by consultants and City Hall staff on False 
Creek. All of these reports were presented first to open 
meetings of the False Creek Committee and then to open 
Council over a period of 18 months. 


At all times it has been our intention to keep the public 
informed on all facets of the redevelopment of the Creek. 
In our considerations we have tried to balance the results 
of the input from our finance, planning and engineering 
departments, as well as from citizens groups concerned with 
housing, parkland, marinas and a myriad of other topics. 
Council has reiterated its belief in the program which was 
adopted on November 20, 1973. The community, however, seems 
uncertain of how all these concerns were fitted together into 
a workable action plan for the redevelopment of the Creek. 


I would, therefore, suggest that the Mayor and City Clerk be 
authorized to arrange for a public meeting at which a report 
reference would be given by representatives of the Engineering 
Department, Finance Department, Planning Department and the 
Development Consultant. In this way, I hope the conununity 
will become more aware of the reasons why the present scheme 
for False Creek was adopted. 

MOVED by Aid. Hardwick, 

THAT a public meeting as proposed in the foregoing report 
be approved . 

- CARRIED UNANIMOUSLY 

4. 68th and Granville Street 

MOVED by Aid. Rankin, 

THAT, pursuant to request received, a delegation be heard from 
the Marpoie Area Council Traffic Committee on March 12, 1974, and 
arrangements left in the hands of the City Clerk. 

- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION. DEPARTMENT OTHER REPORTS (cont ' d) 

BOARD OF ADMINISTRATION 

General Report, March 1, 1974 (cont'd ) 

Works and Utility Matters (cont'd ) 

The Council considered this report which contains 12 clauses 


identified as follows: 


• J. . 





n 

2 • 




West of Victoria Drive 

Cl 

. 3: 

Closure of Portion of Hudson Street, South 



of 73rd Avenue and lanes East of Hudson Street 

Cl 

. 4: 

Closure of Portion of Waverley Avenue, East 



of Vivian Street 

Cl 

. 5: 

Closure of Lane, North of 2nd Avenue, West of 



Trimble Street 

Cl 

. 6: 

Extension of Heather Street Outfall 

Cl 

. 7: 

Tender - Front Loader Packer Refuse Bodies 

Cl 

. 8: 

Tender - Trucks 

Cl 

. 9: 

Tender - Curbs and Pavements an Sundry Streets 



and Pavements on Sundry Lanes 

Cl 

.10: 

Block 42/52 - Relocation Costs, Underground 



Utilities 

Cl 

.11 : 

Charges for Supervision on Outside Work done 



by the Engineering Department 

Cl 

.12: 

City Lane - Royal Centre Development 


MOVED by Aid. Hardwick, 

THAT the recommendations of the Board of Administration con- 
tained in Clauses 1 to 11 inclusive of this report be approved. 

- CARRIED UNANIMOUSLY 

(Council action in respect of Clause 12 of the report is shown on 
Page 2) 

Building and Planning Matters (March 1 ) 

The Council considered this report which contains two clauses 
identified as follows: 

Cl . 1: Janitorial Services: Main City Hall Building 

and Voters List Building 
Cl. 2: Proposal: Civic use of Provincial Court House 

Janitorial Services: Main City Hall 
Building and Voters List Building (Clause 1 ) 

MOVED by Aid. Massey, 

THAT the recommendation of the Board of Administration contained 
in this clause be approved. 

- CARRIED UNANIMOUSLY 

Proposal: Civic use ol' Pt-ovl iic i a 1 
Court House (Clause 2) 


MOVED by Aid. Massey, 

THAT the recommendations of the Board of Administration contained 
in this clause be approved after adding the following words to 
recommendation B of the report: 

"and that the Terms of Reference be developed by the Board 
of Administration in consultation with the Vancouver Art 
Gallery Association, the Library Board and other appro- 
priate agencies." 

- CARRIED 

(Alderman Linnell voted against the motion) 
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BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd ) 

BOARD OF ADMINISTRATION 

General Report, March 1, 1974 (cont'd) 

Fire and Traffic Matters 

Furniture for New Firehalls 


MOVED by Aid. Rankin, 

THAT the recommendation of the Board of Administration con- 
tained in this clause be approved. 


- CARRIED UNANIMOUSLY 


Finance Matters (March 1) 


The Council considered this report which contains five clauses 
identified as follows: 

CI. 1: Extension of City's Liability Insurance Policy 
CI. 2: (A) Improvement in program "Volunteers in Nursing 
and Boarding Homes" 

(B) West End Activation Program 

(C) Completion of Volunteer Coordinator Program in 
remaining throe Service Areas 

CI. 3: Civic Luncheon: International Personnel Manage- 
ment Association Conference 
CI. 4: Grant Request: Killarney Junior Band 
CI „ 5: Grant Request: International Peach Arch Association 

The Council took action as follows: 

Extension of City's Liability 
Insurance Policy (Clause 1) 

MOVED by Aid. Bowers, 

THAT the recommendation of the Board of Administration con- 
tained in this clause be approved. 

- CARRIED UNANIMOUSLY 

(A) Improvement in program "Volunteers in Nursing 
and Boarding Homes" 

(B) West End Activation Program 

(C) Completion of Volunteer Coordinator Program in 
remaining three Service Areas 

(Clause 2) 

MOVED by Aid. Marzari, 

THAT recommendations (a) to (g) of the Director of Social 
Planning and the Medical Health Officer contained in this report 
be approved ; 

FURTHER THAT the Provincial Government be requested to provide 
the staff requested in Sections (A) and (B) since these programs 
were supported through the Welfare and Rehabilitation Department 
in the past and, 

FURTHER THAT tho Provincial Government bo riMiuostod to c-oii tri- 
bute an additional 25% of the salaries ol' all stall approval by 
this report 11' thoy do not accept lull responsibility I'or stall' in 
Sections (A) and (B) or 25% ol tho salaries in Section (C) il the 
Provincial Government do agree to provide the staff requested 
in sections (A) and (B) . This would be consistent with the 
Government's current policy of paying 25% of the Department's C.A.P. 
shareable items. 


- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION. DEPARTMENT St OTHER REPORTS (cont'd ) 

BOARD OF ADMINISTRATION 

General Report, March 1 (cont'd ) 

Finance Matters (cont 'd ) 

Civic Luncheon: International Personnel 
Management Association Conference (Clause 3 ) 

MOVED by Aid. Bowers, 

THAT the City host a luncheon up to an amount of $1,250 for 
the Canadian Regional Conference of the International Personnel 
Management Association May 21 - 24, 1974 in Vancouver. 

- CARRIED 

(Alderman Pendakur voted against the motion) 
Grant Request: 

Killarney Junior Band (Clause 4 ) 

MOVED by Aid. Bowers, 

THAT no action be taken on the request of the Killarney 
Junior Band for a grant to assist in travel expenses. 

- CARRIED UNANIMOUSLY 

Grant Request: International 
Peace Arch Association (Clause 5 ) 

MOVED by Aid. Pendakur, 

THAT a grant of $100 be approved to the International Peace 
Arch Association for the purpose of expenses incurred during 
the annual celebration at Peace Arch Park. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY 

Personnel Matters (March 1 ) 

The Council considered this report which contains three 
clauses identified as follows: 

CI. 1: Appointment to Royal Commission on 

Family and Children's Law 
CI. 2: Attendance - One Employee: "How to Develop 

a Job-Related Training Program" 
CI. 3: Loan of Systems Analyst to Provincial 

Government 

MOVED by Aid. Harcourt, 

THAT the recommendations of the Board of Administration con- 
tained in these three clauses be approved. 

- CARRIED UNANIMOUSLY 


Property Matters (March l ) 

The Council considered this report which contains 7 clauses 
identified as follows: 

CI. I: East Side Nootka Street - Adanac to 

Vonablcs Street 
CI. 2: 3645 Moscrop Street 

CI. 3: Acquisition for Knight Street Widening 

CI. 4: Sale of City-owned Lot: S/S East 5th Avenue 

between Brunswick and Scotia Streets 
CI. 5: Rental Review: S/E corner Main and Terminal 
CI. 6: Acquisition of Property: 415 West 10th Avenue 
CI. 7: Sale of Properties 


cont 'd 
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BOARD OF ADMINISTRATION. DEPARTMENT OTHER REPORTS (cont'd ) 

BOARD OF ADMINISTRATION 

General Report, March 1 (cont'd ) 

Property Matters, March 1 (cont'd ) 

The Council took action on the foregoing report as follows: 

MOVED by Aid. Marzari, 

THAT the recommendations of the Board of Administration con- 
tained in clauses 1 to 6 inclusive of this report be approved, 

- CARRIED UNANIMOUSLY 

Sale of Properties (Clause 7 ) 

MOVED by Aid, Bowers, 

THAT the recommendation of the Board of Administration con- 
tained in this clause be approved, 

- CARRIED 

(Alderman Marzari voted against the motion) 

B, DEPARTMENTAL REPORT 
March 1, 1974 

Works and Utility Matters (March 1) 

The Council considered this report which contains two clauses 
identified as follows: 

CI, 1: Waterworks 1971-1975 Five Year Plan: 

Capital Funds 
CI, 2: Loading and Street Widths in the West End 

Waterworks 1971-1975 Five Year Plan (Clause 1) 

MOVED bv Aid, Hardwick, 

THAT the recommendation of the City Engineer contained 
in this clause be approved, 

- CARRIED UNANIMOUSLY 

Loading and Street Widths in the West End (Clause 2 ) 

MOVED by Aid. Marzari, 

THAT this whole matter be referred to a meeting to be arranTged 
by Alderman Linnell, with the West End Planning Team and the Fire 
Chief, for report back in one week's time. 

(amended) 

MOVED by Aid. Bowers, 

THAT the words 'in one week's time' in the motion of Alderman 
Marzari be struck. 

- CARRIED UNANIMOUSLY 

The motion as amended and reading as follows was put and CARRIED 
UNANIMOUSLY : 

"THAT this whole matter bo referred to a meeting to be 
arranged by Alderman Linnoll, with the West End Pliinnins; 
Team and the Fire Chief, for report back," 


The Council recessed at approximately 4:15 p,m., and following 
an 'In Camera' meeting in the Mayor's Office, reconvened at approx- 
imately 5:00 o'clock with the same members present with the 
exception of Aldermen Pendakur and Volrich, 


Regular Council, March 5, 1974 9 

BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd ) 

DEPARTMENTAL REPORT, March 1 (cont'd) 

Social Service and Health Matters 

Interim Standards for Marinas 

MOVED by Aid. Hardwick, 

THAT the interim standards for marinas, as recommended by 
the Medical Health Officer, be approved after striking out 
Clauses (h) and (i) of Section 1 entitled "General" of the interim 
standards set out in the attachment to this report. 

- CARRIED UNANIMOUSLY 

Licenses and Claims Matters 

The Council considered this report which contains two 
clauses identified as follows: 

CI. 1: Extension of Time for Sunday Sports 
CI. 2: Vanport Hotel - 645 Main Street 

MOVED by Aid. Hardwick, 

THAT the information submitted by the Corporation Counsel 
and the Medical Health Officer in these two clauses be received. 

- CARRIED UNANIMOUSLY 

Fire and Traffic Matters 

Litter from Trucks: 
Marpole-Fraser Area 

MOVED by Aid. Bowers, 

THAT a minimum fine for violation of Section 99 (2) (a) of 
the Street and Traffic By-law be set at $25.00. 

(amended) 

MOVED by Aid. Linnell, in amendment, 

THAT the figure '25' in the motion of Alderman Bowers be 
deleted and the figure '50' be substituted therefor. 

- CARRIED 

(Aldermen Harcourt, Hardwick and Rankin voted 
against the amendment) 

The motion as amended, and reading as follows, was put and 
CARRIED UNANIMOUSLY: 

"THAT a minimum fine for violation of Section 99 (2) (a) 
of the Street and Traffic By-law be set at $50.00". 

C. Staff Organization for False Creek 
Planning and Development 

The Board of Administration submitted the following report 
under date of March 1, 1974: 

At its meeting of February 5, 1974 Council considered a report of 
the Board of Administration dated February 1, 1974 concerning the 
above subject. A letter had been received from the V.M.R.E.U. 
expressing concern on some aspects of the recommended changes and 
Council accordingly passed the following resolution: 

"That this whole matter be referred to the Board 
of Administration for discussion with the V.M.R.E.U., 
and the letter from the Union be received on the 
understanding that the Union if it still wishes may 
appear before Council following its discussions with 
the Board of Administration." 


cont 'd 
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BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd ) 

Staff Organization for False Creek 
Planning and Development (cont'd) 

Discussions with Union representatives have revealed that their area 
of concern relates to Recommendation A (3) of the subject report, 
wherein it is recommended that 5 positions in the Planning Department 
be abolished. The Union does not quarrel with the abolition of the 
positions but has raised questions with respect to the administration 
of the application of Clause 10.7 of the Collective Agreement to 
the incumbents of the two Planning Assistant II positions. 


The matter has now been resolved as follows: 


1. The two Planning Assistant II 's, Mr. R. Sheppard 
and Mr. A. Cadeau will be given one month's 
notice as required by Section 163 of the Vancouver 
Charter. 


2. During this one month period, they will receive 
priority consideration for other employment with 
the City in accordance with Clause 10.7 of the 
Collective Agreement. 

3. For six months following the expirf of this one 
month period, they will be allowed to compete on 

an equal basis with permanent in-service applicants 
for vacancies which may occur during that time. 
(It has been agreed that this arrangement is peculiar 
to these two employees and is not intended as a 
precedent to govern similar situations which may 
occur in future.) 


The Business Manager of the V.M.R.E.U. agrees with the above procedure 
and indicated that he now does not wish to appear before Council on 
this matter. 


Your Board RECOMMENDS: 

A. THAT Council approve the procedure recommended 
above with respect to the treatment of the 
two Planning Assistant II 's whose positions 
are to be abolished. 

B. THAT the recommendations contained in the 
Board of Administration report of February 
1, 1974 b« approved, with the following 
variations with respect to Recommendation A. (2). 

(i) Council, at its meeting of February 19, 

1974 has already approved the position of 
Planner III. 


(ii) The Planner II position is now vacant. 

MOVED by Aid. Hardwick, 

THAT the recommendatioiB of the Board of Administration con- 
tained in the foregoing report be approved . 

- CARRIED UNANIMOUSLY 
Bloard of Administration report dated 
ebruary 1 referred to, on file in City Clerk's Office. 


D, Child Care Facility for Civic Employees 

The Board of Administration, under date of March 1, 1974, 
submitted the following report: 

Your Board has received a report from the Supervisor of Property 
and Insurance concerning a Child Care Facility. A copy is on file 
in the City Clerk's Office. 


In suitunary, the report states: 


1. There are several possible locations within reasonable 
distance of City Hall. Each location has some problem 
regarding use, access, size, zoning, etc. However, a 
City-owned vacant lot in the 500 Block, West 16th Avenue, 
and an area in the Model School Site, West 12th Avenue, 
Are suitable but both require a building erected for the 
purpose. (The School Board have been approached in- 
formally and have indicated that a formal request would 
receive favourable consideration) . 


cont 'd . 
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BOARD OF ADMINISTRATION, DEPARTMENT St OTHER REPORTS (cont'd ) 
Child Care Facility for Civic Employees (cont'd ) 

2. A survey by the Director of Personnel Services indicated 

a probability of 22 children using the facility initially; 
15 of these are now less than 2 years old. 

3. Staffing 

For IJ5-3 years of age. 

2 - Supervisors ® $477 per month $ 954 

4 - Assistants @ $368 per month 1,474 
Fringe Benefits - 243 

$2,671 

For 3-5 years of age. 

2 - Supervisors @ $477 per month $ 954 
Fringe Benefits - 95 

Estimated Salary Costs $3,720 
Estimated Provincial Subsidies 2, 200 

Estimated Net City Salary Cost per month - $1,520 

4. Certain equipment must be provided and some operating costs 
will be incurred which cannot at this time be established 
with certainty and will be addition to salary costs above. 

Your Board RECOMMENDS that: 

(a) the establishment of a Child Care Facility for children 
of Civic Employees be approved in principle. 

(b) the Superintendent of Property and Insurance, and the 
Assistant Director of Building, Construction and Maintenance, 
be authorized to select a site (on West 12th Avenue or West 
16th Avenue) , prepare a plan, obtain a Development Permit, 
establish costs for construction and equipping the facility, 
and report through your Board on the matter; such report to 
include estimates for staffing and operating costs. 

(c) the Medical Health Officer be requested to assist with est- 
ablishing the facility and advising the Supervisor of Property 
and Insurance, and the Assistant Director of Building, Con- 
struction and Maintenance, on equipment, licensing require- 
ments. Provincial sibsidies, and staffing. 

MOVED by Aid. Marzari, 

THAT the recommendations of the Board of Administration con- 
tained in the foregoing report be approved . 


- CARRIED UNANIMOUSLY 


E . Research Systems Analysis Function 


The Board of Administration submitted a report dated March 1, 
1974, concerning research and systems analysis function. The 
report concludtid with a summary of recommendations as follows: 

Your Board recomm*nds that: 

(a) Research and Systems functions in the City 

should be continued on a decentralized basis, 
with staff positions (including new positions 
set out at (d) below) in the following De- 
partments: 

Board of Administration 1 
Finance - Data Processing 4 

other 2 6 

Fire 1 
Permits & Licenses 1 

Engineering _4 

13 

Police Department 6 , 
Library 1 20 t3 0nt d . 
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BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd ) 
Research fc Systems Analysis Function (cont'd) 

Note ; Park Board - recoiranended ) 

by Kates, Peat, Marwick ) 1 
& Co. not yet established ) 

(b) Departments to continue to obtain required 

Research and Systems assistance from the Data 
Processing Division for computer related sys- 
tems or through the services of the Administra- 
tive Analyst for non-computer systems or for 
organizational matters. 

' (c) The Research and Systems Committee be dis- 

charged, as its function has not been 
foxind necessary in the decentralized system. 

(d) The following positions be established^ 

Police ; 2 Corporals 

1 Clerk Stenographer 

Engineering ; 2 Engineers I 
Financ« ; 2 Systwna Analysts 

(e) The estimated costs for 1974, amounting to 
$99,760 for Salaries, and $4,865 for Furniture 
and Equipment, be provided in the Departmental 
budgets and approval be given for necessary 
expenditures prior to adoption of the budget. 

(f) Classification of positions be completed by 
the Director of Personnel Services. 

MOVED by Aid. Bowers, 

THAT the foregoing recommendations of the Board of Adminis- 
tration be approved, on the understanding that the existing staff 
shown in the tabulation will be transferred from their present 
positions to the new R 8s S group; 

FURTHER THAT a review of this whole matter be made in six 
months time for report to Council . 

- CARRIED UNANIMOUSLY 

F. Burial of Indigents: 

Extension to Existing Contract 

The Board of Administration submitted the following report 
under date of February 19, 1974: 


' Your Board has received the following from the Assistant Director 
of Welfare and Rehabilitation; 

"On February 6, 1975 » City Council adopted a recommendation 
of the Board of Administration and awarded the contract for 
ftineral services for deceased indigents to Glenhaven Memorial 
Chapel Ltd. 

This contract terminates at 12:00 midnight, Thursday, 
February 28, 197^. 

Inasmuch as the burial of indigents remains a municipal 
responsibility and as no bids have been invited to continue 
this essential service during the period of transition of 
the welfare function from the City of Vancouver to the 
Vancouver Resource Board, a request has been made of Glenhaven 
Memorial Chapel Limited to continue the service for an interim 
period. 


cont 'd . 
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BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS (cont'd) 
Burial of Indigents: 

Extension to Existing Contract (cont'd) 

Glenhaven Memorial Chapel has agreed to extend the service, 
within terms of the contract, for a one year period on the 
condition that the price for a complete funeral service 
(Item 1 of page 4 of the current contract) be increased by 
an amount of S8.00 per service. 

The increase amounts to approximately 6% and is considered 
reasonable in view of increased costs in other areas, and 
would increase the cost of a 'Complete Funeral Service' to 
$153.00 which is cost shared by the Federal, Provincial and 
Municipal Governments on a 50 - 40 - 10 basis. 

Recommendations 

It is recommended therefore - 

1) THAT the existing contract for funeral services for 
deceased indigents, presently in force with Glenhaven 
Memorial Chapel Limited, be extended for a twelve month 
period, to terminate February 28, 1975» 


2) THAT the requested increase of $8.00 per complete funeral 
service be approved as a fair and reasonable increase." 


Tour Board RECOMMENDS that the foregoing recommendations be adopted. ' 

MOVED by Aid. Hard wick, 

THAT the recommendation of the Board of Administration con- 
tained in the foregoing report bo approved. 

- CARRIED UNANIMOUSLY 

G. Report of Standing Committees on 
Civic and Community Development 
February 19, 1974 

MOVED by Aid. Hardwick, 

THAT the information submitted in this report of the Standing 
Committees on the matter of West End Plan be received. 

- CARRIED UNANIMOUSLY 

H. Report of Standing Committee on 
Social Services, February 20, 1974 

MOVED by Aid. Rankin, 

THAT the action of the Committee contained in this report on 
the matter of West End Community Services Centre be approved, after 
inserting the following words after the words "Manager's .job" in 
part B of the resolution: 

"including to whom or where the Manager 
is to report". 

- CARRIED UNANIMOUSLY 

I. Proposed Office Building: 
1200 block West 73rd Avenue 

The Board of Administration submitted tlie following ropoi't 
under date of March 4, 1974: 

The Director of Planning reports as follows: 

In City Council meeting of February 27, 1974 

"Alderman Vol rich advised of the interest of the Marpole- 
Oakrldge Area Council in respect of a proposed office tower 
1n the 1200 block West 73rd Avenue and asked the Board of 
Administration report to the next meeting on the nature of 
the development and its status; further, that any Issuance 
of the development permit be delayed. 


cont 'd , 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

Proposed Office Building: 

1200 block West 73rd Avenue (cont'd) 


The Mayor requested Alderman Vol rich to make arrangements 
accordingly with the Board of Administration." 

Bain, Burroughs, Hanson, Raimet, Architects on December 20, 1973 
filed Development Permit Application No. 65161 to erect a 13 
storey office building with the main and second floors providing 
retailing, bank, post office, restaurant and professional offices. 

The site is located on the south side of West 73rd Avenue between 
Hudson and S.W. Marine Drive. The site has a 500' frontage on 
West 73rd Avenue and a depth of approximately 160'. 

The site is zoned as a C-2 Commercial District and as the height 
of the building exceeds 40' - being 171' high (13 stories) - 
the development is subject to the approval of the Technical 
Planning Board on report from the Director of Planning and after 
consultation with the Vancouver City Planning Commission and 
after notifying the adjoining owners. 

The Urban Design Panel on February 4, 1974 recommended that: 

'.'The Technical Planning Board approve this design subject to 
addition of street furniture and proper sign control to the 
satisfaction of the Director of Planning." 

The Technical Planning Board have deferred consideration of 
the recommendation of the Urban Design Panel until the 
Development Permit Application is dealt with, with regard to 
all other aspects. 

The Development Permit Application was laid over by the Technical 
Planning Board on February 15, 1974 for the notification of 
adjacent property owners and the local area group. 

The Technical Planning Board on March 1, 1974 considered a letter 
from the Marpole/Oakridge Area Council requesting an extension 
of time to comment and seek a meeting 

"with City Council or the appropriate Civic Committee at 
your earliest possible convenience and, of course, believe 
this meeting should take place prior to the granting of 
the Development Permit." 

The Technical Planning Board resolved that consideration of the 
Development Permit Application be deferred until a date no later 
than March 29, 1974, In order that the Marpole/Oakridge Area 
Council may make a submission on this Development Permit Application. 

Your Board submits the foreqoinn report for Council's INFORMATION 
In view of the request by the Marpole/Oakridoe Area Council, City 
Council may wish a meetinn arrannf>d to allow representatives of the 
Marpole/Oakridge Area Council; the applicants for the development 
permit and any other interested persons to be heard. 

MOVED by Aid, Hardwick, 

THAT the foregoing report of the Board of Administration 
be received for information and the matter be referred to the 
Standing Committee on Community Development to arrange a meeting 
on the basis referred to in the report. 

- CARRIED UNANIMOUSLY 

G.V.R.D. Matters 

Tho Mayor advised of a mec^ting hold with tho Minister ol' 
Municipal Affairs on transit mattors and stated that it was 
agreed there would bo no rails on Granville Street. The Mayor 
stated, however, in reply to Mr. Lorlmer he had pointed out some 
minimum rail arrangements on other downtown streets could bo 
examined, but this must be considered an interim measure only as 
the objective must be for an appropriate light transit system. 


cent 'd . 
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BOARD OF ADMINISTRATION, DEPARTMENT OTHER REPORTS (cont'd ) 

G.V.R.D. matters (cont'd ) 

The Mayor also advised that he is endeavouring to arrange for 
the Minister of Municipal Affairs to agree to regular meetings 
with appropriate Provincial, Regional and City officials. 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Hardwick, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Linnell, 
SECONDED by Aid. Hardwick, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 

BY-LAWS 

BY-LAW TO AMEND BY-LAW No. 3711, BEING A BY-LAW 
TO PERMIT PERSONS TO ENGAGE IN CERTAIN PUBLIC 
GAMES AND SPORTS FOR GAIN ON THE LORD'S DAY 

MOVED by Aid. Linnell, 
SECONDED by Aid. Bowers, 

THAT the By-law be introduced and read a first time, 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Ol'Iicer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was, 

MOVED by Aid. Linnell, 
SECONDED by Aid, Bowers, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

The By-law was deemed read accordingly. 

MOTIONS 

1 , Closing and Stopping-up of Lane 

on block Bounded by Homer Street, Georgia 

Street, Hamilton Street and Robson Street 


MOVED by Aid. Rankin, 
SECONDED by Aid. Massey, 

THAT WHEREAS: 

1. The City of Vancouver is the owner of all the 
streets and lanes lying within the limits of the City of Van- 
couver ; 

2. The Dominion Government is the owner of all 
the lands in the block bounded by Homer Street, Georgia Street, 
Hamilton Street and Robson Street (Block 56, District Lot 541, 
Plan 210) ; 

3. The Government intends to erect a Government 
Office complex over the site; 

4. The Crown has made application for the inter- 
vening lane in the block which is now surplus to the City's 
highway requirements; , , , 


Regular Council, March 5, 1974 16 

MOTIONS (cont'd) 
Closing and Stopping-up Lane (cont'd ) 

THEREFORE BE IT RESOLVED that all that portion 
of lane lying between the easterly production of the northerly 
iiniit of Lot 1, Block 56, District Lot 541, Plan 210, and the 
easterly production of the southerly limit of Lot 20, save and 
except the south 7 feet of said Lot 20, said Block 56. The 
same as shown outlined red on plan prepared by A. Burhoe, B.C.L.S., 
dated November 20th, 1973, and marginally numbered LF 6805, a print 
of which is attached hereto; be closed, stopped up and conveyed 
to Her Majesty the Queen in Right of Canada; 


AND BE IT FURTHER RESOLVED that the said closed 
portion of lane be consolidated with the abutting lands. 

- CARRIED UNANIMOUSLY 

2. Closure of Lane West of Macdonald 
Street, South from 8th Avenue 

MOVED by Aid. Rankin, 
SECONDED by Aid. Massey, 

THAT WHEREAS, 

1. The City of Vancouver is the owner of all the streets and 
lanes lying within the limits of the City of Vancouver; 

2. The lane west of MacDonald Street, South from 8th Avenue 
abutting the East Half of Subdiviaon 7, except the South 15 feet, 
now lane, of Lot 3, Plan 1582, and Lot 9, except that part included 
in Reference Plan 8284, now lane of Lot 1, of Lots 2 and 4, Plan 
4637, all of Block 32, District Lot 192, is surplus to the City's 
hig hway requirements ; 

3. The portion of said Lot 9 included in Reference Plan 
8284 was established for highway; 

4. The remainder of the surplus portion of lane was ded- 
icated by the deposit of Plan 4637; 

5. The owner of said Lot 9 does not wish to acquire any por- 
tion of the dedicated lane provided he can acquire the portion of 
Lot 9 included in Reference Plan 8284; 

6. The owner of the said East Half of Subdiviaon 7 wishes 
to acquire portion of surplus lane which was dedicated by Plan 
4637; 


THEREFORE BE IT RESOLVED TEAT the portion of Lot 9 included in 
Reference Plan 8284, Block 1, Lots 2 and 4, Block 32, District 
Lot 192, be closed, stopped up and conveyed to the owner of said 
Lot 9, except portion included in said Reference Plan 8284; and 


BE IT FURTHER RESOLVED that all that portion of lane lying between 
the easterly productions of the northerly and southerly limits of 
the East Half of Subdivision 7, except the South 15 feet, now lane, 
of Lot 3, Block 32, District Lot 192. The same as shown outlined 
red on plan prepared by A. Burhoe, B.C.L.S., dated December 3rd, 
1973, and marginally numbered LF 6819, a print of which is hereto 
annexed, be closed, stopped up and conveyed to the owner of the 
said East Half of Subdivision 7 and 

BE IT FURTHER RESOLVED that the said portions of closed lane be 
subdivided with the abutting lands. 


- CARRIED UNANIMOUSLY 
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Alderman Massey - 
Attendance at Conference 
on "How to Plan and Build 
your Downtown Mall" 


as Chairman of the Granville Mall 
Committee advised that at the last 
meeting, the Committee recommended the 
Deputy City Engineer and the Project 
Coordinator attend a conference to be 
held in New York, entitled "How to Plan 
and Build your Downtown Mall", 

The Alderman requested that three days 
leave of absence with pay be approved 
and an amount of $1,316 bo expended 
from Granville Mall contingency account 
for air fares, registration fees, etc. 

MOVED by Aid. Massey, 

THAT the officials referred to be authorized to attend the 
Conference in New York. 

- LOST 

(Aldermen Harcourt, Hardwick, Linnell, Marzari, 
Rankin and the Mayor voted against the motion) 


raised the matter of maximum use of 
rear yards and referred to an appli- 
cation by Mr. Dyck of 6915 Culloden 
Street which had been rejected by the 
Board of Variance. The Alderman also 
referred to Edith Johnstone and 
Theresa M. Branch of 6808 Inverness 
Street who had received a letter 
from the Housing Control Coordinator 
ordering a reduction in the size of 
accessory buildings in their back yard. 

It was requested that these two matters 
be held in abeyance and no action be 
taken on either until a report is 
submitted by the Director of Planning 
on the matter of maximum permitted 
uses in rear yards. 

The Mayor agreed to this request and 
instructed the City Clerk to so 
inform the Director of Planning. 


The Council adjourned at approximately 5:30 p.m. 

**** 


Alderman Rankin - 
Maximum Use of Rear Yards 


The foregoing are Minutes of the Regular Council Meeting of 
March 5th, 1974, adopted after amendment, by Council on 
March 12th, 1974. 


MAYOR 7 



CITY CLERK 


\ 
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Board of Administration Report, March 1, 1974 (WORKS - 1) 


WORKS & UTILTIY MATTERS 
CITY ENGINEER'S REPORT 


RECQMMFUMtfETrftTS ♦ 


1. Closure of Portion of Road S.E. Comer of 22nd Avenue and 
Boyd Diversion. N.W.i. Section i^8. T.H.S.L. 

The City Engineer reports as follows: 

"City Council on September 11, 1973 approved the sale of the surplus 
portion of highway on the S.E. comer of 22nd Avenue and Boyd Diversion. The 
surplus portion of road to be added to the abutting lots to form a site for 
a senior citizens housing project. 

I RECOMMEND that the portion of road outlined red on plan marginally 
numbered LD 14-29 be closed, stopped up and conveyed to the owner of the 
abutting lands subject to the following conditions: 

(a) The value of the closed road to be $8,000 as approved by City Council. 

(b) The closed road to be subdivided with abutting lands. 

(c) The purchaser to grant a Public Utility Right-of-Way to the City 
over portion of the closed road. 

(d) An agreement satisfactory to the Director of Legal Services and 
the City Engineer." 

Your Board RECOMMENDS that the foregoing be approved. 

2. Closure of Lane North of Pandora Street, West of Victoria Drive 
Block 2 of Block E. D.L. 183 

The City Engineer reports as follows: 

"Opportunity Rehabilitation Workshop own the property on both sides 
of portion of the lane north of Pandora Street, west from Victoria Drive. 
The Workshop has applied to acquire part of the lane separating their holdings 
in order to enlarge their building. Portion of this lane is surplus to the 
City's highway requirements. The Workshop is prepared to dedicate the east 
7 feet of their lot on the northwest corner of Pandora Street and Victoria Drive 
for the future widening of Victoria Drive. 

I RECOMMEND that the portion of lane outlined red on plan marginally 
numbered LF 6897 containing 24.60 square feet be closed, stopped up and conveyed 
to the abutting owner, subject to the following conditions: 

(a) The Workshop to dedicate the east 7 feet of Lot 32, Block 2, 
Block E, D.L. 183 for street widening (854- square feet). 

(b) The Workshop to dedicate a turn around satisfactory to the City 
Engineer at the westerly end of their holdings on Pandora Street (805 square feet). 

(c) The value of the closed portion of lane be set at $6000 in 
accordance with the recommendation of the Supervisor of Property and Insurance. 

(d) The Workshop to arrange for the removal or re-routing of utilities 
in the lane and pay all costs to effect the lane closure. The estimated cost 
of this work is $6,800.00. 

(e) The closed lane to be consolidated with the abutting lands. 

(f) ' The Workshop to provide a subdivision plan satisfactory to the 
Approving Officer." 


Your Board RECOMMENDS that the foregoing be approved. 
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3. Closure of Portion of Hudson Street, South of 73rd Avenue and Lanes 
East of Hudson Street. South of 73rd Avenue. Block A. D.L. 318 

The City Engineer reports as follows: 

"The lane at the rear of Lot D, Subd. 3, Block A, D.L. 318 was closed 
by Council on July 31, 1973. The abutting owner has extended his holdings 
to Hudson Street and plans to erect an office building and Commercial complex. 
An application for acquisition of the lanes separating his holdings has been 
received. The lanes will be surplus to the City's highway requirements if 
the abutting lots are consolidated to form one parcel. The west 7 feet of 
Lots U to 6, Subdivision 8, Block A, D.L. 318, Plan 2937, established for 
road are surplus to the City's highway requirements as Hudson Street is to 
remain 66 feet in width. 

I RECOMMEND that the lanes coloured yellow, red, green and the portion 
of road coloured blue on plan marginally numbered LE 398/+ be closed, stopped 
up and conveyed to the abutting owner, subject to the following conditions: 

(a) The value of the closed portions of highway to be $98,94-5 in 
accordance with the recommendation of the Supervisor of Property and Insurance. 

(b) The applicant to pay all costs to effect the physical closure 
of the lane. 

(c) The applicant to pay for the removal or rerouting of all utilities. 

(d) The applicant to arrange for the preparation and registration of 
a subdivision plan of the closed road and lanes and the abutting lands in a 
manner satisfactory to the Approving Officer." 

Your Board RECOMMENDS that the foregoing be approved. 

4.. Closure of Portion of Waverley Avenue, East of Vivian Street, 
Adjacent to Lot 1, Block 12, N.W.j, D.L. 337 

The City Engineer reports as follows'j 

"Waverley Street used to be a 66 foot street between Vivian Street and 
Raleigh Street. In I969 the City closed portion of the street from the lane 
east of Vivian Street to Raleigh Street and made a 22 foot lane in its place. 
This was done to enable the City to subdivide their lands into marketable size 
lots. The 66 foot street from Vivian to the lane east is surplus to our high- 
way requirements and should be reduced to a 20 foot lane. The owner of 
abutting Lot 1, Block 12, N.W.-|-, D.L. 337 wishes to acquire 6 feet of the 
surplus street. This would leave a balance of 40 feet that the City could 
place on the market as a buildable site. Such a subdivision could not take 
place without the owner of Lot 1 quit claiming his rights to 33 feet of the 
street. 

I RECOMMEND that all that portion of Waverley Street shown outlined 
red and yellow on plan marginally numbered LF 6895 be closed, stopped up, 
the southerly 6 feet to be conveyed to the owner of abutting Lot 1 and title 
be taken to the remainder, subject to the following conditions. 

(a) The subdivision to be done by the City at no cost to the owner 
of Lot 1. 

(b) The 6 feet be conveyed to the owner of Lot 1 and added to his 
lot to create one parcel at no cost to the owner. 

(c) The City to relocate the fire hydrant presently located in front 
of Lot 1 from the front of his property. The estimated cost of this is $650 
and would be chargeable to the Property's Office as a Subdivision cost. 

(d) The City to relocate the utility pole to the new property line 
at an estimated cost of $600 also chargeable as a subdivision cost. 

(e) Items (c) and (d) to be charged to Account Code 4812/-", 


Your Board RECOMMENDS that the foregoing be approved. 
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5. Lane Closure, North of 2nd Avenue, West of Trimble Street, 
Block 133. D.L. 5^0 

The City Engineer reports as follows: 

"The owner of the property at the northwest comer of 2nd Avenue and 
Trimble Street wishes to subdivide his property. To provide the required 
depth for the lots being created he has applied to acquire the 10 foot lane at 
the rear of his property. This lane is surplus to the City's highway requirements. 

I RECOMMEND that the portion of lane at the rear of Lot B, Block 133, 
D.L. 54.0 the same as shown outlined red on plan marginally numbered LF 6896 be 
closed, stopped up and conveyed to the owner of said Lot 1, subject to the 
following conditions: 

(a) The value of the closed lane to be $15,500 in accordance with 
the recommendation of the Supervisor of Property and Insurance. 

(b) The closed lane be subdivided with the abutting Lot B in a 
manner satisfactory to the Approving Officer." 

Your Board RECOMMENDS that the foregoing be approved. 

6. Extension of Heather Street Outfall 

The City Engineer reports as follows: 

"On December 14., 1973, the City Engineer advised the Special 
Committee on False Creek on the status of the Area 6 Marina. This report, 
among other things, stated the following facts 

(a) Assistance in funding for the Marina has been approved 

in principle by the Federal Department of the Environment. 

(b) The Heather Street Outfall must be extended by the G.V.R.D. 

The following information is now being provided in addition to 
that previously reported: 

(a) Approval in principle for funding assistance has been given 
by the Department of the Environment. Formal application, 
including detailed plans of the Marina, has been submitted 
to the Small Craft Harbour Branch of the Department of the 
Environment for Federal assistance, estimated by the 
Department of Public Works at $350,000, under the Marina 
policy. 

(b) The G.V.R.D. must extend their Heather Street Outfall for 
a distance of 800 ft. As this is being done to facilitate 
a City development, the cost of the extension, estimated 
at $600,000 is a direct cost to the City. Because works 
related to the Marina project must be done in conjunction 
with the sewer, a credit to cover these Marina works can 
be obtained as part of the overall Marina project cost. 

I RECOMMEND that the extension of the Heather Street Outfall and 
related works be approved at an estimated cost of $600,000, with a credit 
of $152,000 coming from the Marina project. Since no provision was made in 
the 1973 Sewers Capital Budget for this work, funds must be provided else- 
where; $4.4.8,000 can be appropriated from Sewers Capital Budget Account 
111/6216, 'Sewer Separation in Kltsilano', as the False Creek work is of a 
higher priority than the separation work in Kitsilano. This will leave a 
balance of $152,000 for the separation work in Kitsilano, with the remainder 
to be made up in the 1974. and 1975 Sewers Capital Budgets. 

The $152,000 cost which is attributable to the Marina project can 
be provided from Supplementary Capital Funds. 

This proposed financing is expected to be an interim measure, 
pending Provincial Legislative Approval of our authority to borrow from 
C.M. H.C. and C.M.H.C. approval of this item as being a proper item for 
inclusion in the $10,000,000 of Federal funding. 

The Director of Finance concurs with the above interim financing." 
Your Board RECONMENDS that tlie fore^r^oini.: be approved. 
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7. Tender No. 41-73-4 

Front Loader Packer Refuse Bodies 

Tenders for the above were opened by your Board on February 4, 
1974 and referred to the City Engineer and Purchasing Agent for report. 
The officials concerned report as follows: 

"A vorking copy of the tabulation is on file in the office of 
the Purchasing Agent. 

Funds for this purchase are provided from the Truck Plant 
Replacement Fund. 

Tvo bids vere received for this Tender. Ve recommend acceptance of Bid 
No.Klow bid)from F & F Equipment Ltd. for Six (6) only front loader 
packer refuse bodies, Maxon model FP 1834 at a total cost of $119,436.00 
($19,906.00 each) plus 5?S Provincial Sales Tax." 

Your Board RECOMMENDS that the recommendation of the City Engineer 
and Purchasing Agent be approved, subject to a contract satisfactory 
to the Corporation Counsel. 


8. Tender No. 39-73-5 » Trucks 

Tenders for the above were opened by your Board on December 10, 1973 
and referred to the City Engineer and Purchasing Agent for report. The 
officials concerned report as follows: 

"A working copy of the tabulation is on file in the office of the 
Purchasing Agent. 

Poinds for this purchase are provided from the Truck Plant Replacement 

Fund. 

This report deals only with Items 1M, and 19. 
ITEM NO. 14- - Conventional Cab Tandem Axle Chassis 

Four Bids were received. 

Bid No. 1 Johnston Motors DodRe CNT 800 

This bid is not acceptable because the City's experience with the 
engine model offered has not been acceptable. The rebuild life of the 
engine offered has been about 50-60,000 miles. 

The recommended bid has an engine which is expected to have a rebuild 
life of 100,000 miles. The difference in cost between Bid No. 1 and the 
recommended bid will be more than offset by the deferred rebuild cost. 

Bid No. 2 International Harvester IHC F2050A 

The optional extra price for a thirteen speed transmission wan requested. 
Two of the throe chastiis being purchased are for Roads Branc}! Dump Trucks and 
tho 13 speed tranamJsoion will faollltato sand and gravel sproadint; for road 
conwtruotion. This irnniimisoion offers extra low gearing which in turn will 
allow tho truck to move at as slow a speed as requirod to produce tiatisi'actory 
materials spreading. The optiojial extra cost of $275.^0 will be offset by 
increased operating efficiency resulting from more controlled materials 
spreading. 

Wo RECOMMEND acceptance of Bid No. 2 from International Harvester Co. 
for three (3) only Cab and Chassis IHC Model F2050A at a total cost of 
158,181.33 ($19,210.11 each plus $275.50 each for two 13 speed transmissions) 
plus % Provincial Sales Tax (P.S.T.). 

ITM NO. 19 - Tilt Cab Tandem Axle Chassis 

Throe bids were received. 


Cont'd . . 
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Bid No. 1 Musgrove Ford Ford CT8000 

This bid is not acceptable because an automatic transmission is not 
available as specified. 


Bid No. 2 International Harvester IHC C0F1950B 

We RECOMMEND acceptance of Bid No. 2 from International Harvester Co. 
for six (6) only Cab and Chassis IHC model C0F19$0B at a total cost of 
$123,868.20 (120,6^4.70 each) plus ^% P.S.T." 

Your Board RECOMMENDS that the recommendation of the City Engineer and 
Purchasing Agent be approved, subject to a contract satisfactory to the 
Corporation Counsel. 


9. Tender No. 741 - Curbs and Pavements on Sundry Streets 
and Pavements on Sundry Lanes 

The City Engineer reports as follows: 

"Tenders for curbs and pavements on sundry streets and pavements on 
sundry lanes in the City of Vancouver were opened on February 4, 1974 and 
referred to the City Engineer for tabulation and report to the Board of 
Administration. 

All tenders have been checked and are in order with the exception of 
some minor arithmetical errors which had no bearing on the status of the 
low tenders. Tabulations of Tender No. 741, the average unit prices for 
major items of work included in this tender, and a graph showing the Street 
Contracts Cost Index have been circulated to Council. These bids are unit 
priced based on quantity estimates supplied by this Department and the 
total cost of the contract may vary according to actual quantities measured 
during construction. 

Project A - The paving of Terminal Avenue is financod by the Canadian 
National Railways in accordance with the 1972 Agreement. All other projects 
included in this tender were approved by Council at Courts of Revision held 
either on August 16, 1973 or November 29, 1973. 

As can be seen from the statistical information supplied, contract 
costs had substantially decreased over the past three years, however the 
unit prices received on this tender show a reversion to 1970 rates. When 
these projects were estimated in early 1973, prior to the Courts of Revision, 
allowance was made for the anticipated inflationary increase in cost and 
although the unit prices contained in these tenders are generally 2%-8% 
higher than estimated, the tenders are considered fair, reasonable and 
competitive in the light of recent economic trends. As a result of the in- 
rronsod tenders the anticipated addrl ional cost to the City's share of the 
vnnU .imount K to $160, 000 which rnn br ( Itinnrod from ttu- l')7 i SI reel s Capital 
Uudi'.ct - Unal 1 ova\ rd . 

Project A - Terminal Avanua from Main Street to Grandvit^w Viaduct was 
tendered requesting al ternate bids lor A-1 and A-2. Project A-1 specii vcmI 
an asphaltic concrete pavement, while project A-2 called loi a Portland Cement 
concrete pavement. As can be sreri from the tabulation t h(> bids rect^ived loi- 
A-2 were considerably hlc.her than lor A-l . II is not considered that the 
benel it to be derived f rom the I'.C. Coiici c^te pavement would justiiy the 
additional expenditure, therefore, thi« low tenderer on project A-1 is 
recommended and consequently no recommendation is made lor A-2. 

The City Engineer RECOMMENDS that:- 

(a) Contracts be awarded to the low tenderers as follows: 

Standard General Construction Ltd . 
Granville Island, Vancouver 9, B. C. 

Project 'A-1* - Terminal Avenue - 

Main Street to Grandview Viaduct $ 169,797.50 
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Project 'B* - Boundary Road - Hastings St. to Charles St. 

- Knight St. - 26th Ave. to 33rd Ave. 

- Renfrew St. - 14th Ave. to 25th Ave. 

- Rupert/Kerr Sts. - 41st Ave. to 51st Ave. 

- 49th Ave. /Imperial Conhector - 

Tyne St. to Boundary Rd $ 527,422.50 

Project 'D' - Asphaltic concrete pavements and 

surfacing on sundry streets $ 657,970.00 

Project 'F' - Asphaltic concrete pavements and 

surfacing on sundry streets $ 646,670.00 

Castle Concrete Ltd. 


4781 Byrne Road, Burnaby, B.C. 

Project 'C - P.O. Concrete curbs and gutters 

on sundry streets $ 506,490.00 

Jack Cewe Ltd. 

1850 Hillside Avenue, Coquitlam, B.C. 

Projpct. 'E' - P.C. Concrt'tr curb,': and p.utters 

on sundry stroot.s $ 457,442.00 

Columbia Bitulithic, a Division ol Ashland Oil Canada Ltd . 
Granville Island, Vancouver 9, B.C. 

Project 'G* - Asphaltic concrete lane pavements 

on sundry lanes $ 235,920.00 

(b) Contracts satisfactory to the Corporation Counsel be entered into. 

(c) The bid bonds of the unsuccessful tenderers be returned. 

(d) Funds in the amount of $160,000 be appropriated from the 1973 Streets 
Capital Budget Account Code No. 148/7906 'Multiple Dwelling Streets - 
Unappropriated' to finance the anticipated overexpenditure. " 


Your Board RECOMMENDS the foregoing recommendation of the City Engineer 
be approved. 


10. Block 42/52 - Pacific Centre Ltd. 

Relocation Costs - Underground Utilities 

The City Engineer reports as follows: 

"On July 9, 1968, the City of Vancouver entered into an agreement 
with the Fairview Corporation Limited, Pacific Centre Ltd., and Cemp 
Holdings Limited, which provides for the granting of a lease of land for 
structures to extend under certain portions of Howe Street, Georgia Street, 
Robson Street and Granville Street. 

The terms of the lease include a requirement that the City discontinue 
and/or relocate certain underground utilities so that the developers may 
have free access to complete the underground structures within these streets. 

On December 17, 1971 a report was submitted to Council outlining liie 
estimated cost of relocating utilities from the Block 42/52 working site. 

A. British Columbia Telephone Ducts 

B.C. Telephone estimated the cost to relocate their ducts as follows: 

a. On Robson Street $102,000 - the actual cost is $107,355.33 - 
an additional $5,355.33 is required. 

b. On Georgia Street and the Block 42 lane $140,000 - the actual 
cost is $132,180.56 - this is less than anticipated by $7,891.44. 

B. British Columbia Hydro Ducts 

The cost to remove the B.C. Hydro gas and power from the Block 42 lane 

Cont'd . . . 


Board of Administration Report, March 1, 1974 


(WORKS 


Clause 10 cont'd 

was not included in our December 17, 1971 report. Corporation Counsel 
advises that invoices of $351.63 and $7,269.00 respectively are the City's 
obligation under Section 25 of the Agreement to lease dated July 9, 1968. 

C. Other Utilities 

The City's cost to remove and/or relocate City-ovmed utilities including 
sewer, water, street lighting, traffic signals, trolley, communications and 
fire alarm was estimated to be $i^9,000. 

Revised estimates indicate that because of extra work required, these 
City costs will increase to $69,000, that is, an additional $20,000. 


The Director of Finance advises that:- 

a. The additional funds for the B.C. Telephone duct on Robson Street 
($5,355) and the B.C. Hydro gas and power in the Block 42 lane 
($7,621) may be provided from Account Number 535/4108 which is 
underexpended ($7,891 Cr.) as noted in A(2) above, and the 
balance of $5,085 from Account Number 535/4109 - Block 42/52 
Development Miscellaneous. 

b. An additional sum of $20,000 for other utilities can be 
allocated from appropriate capital funds recommended by the 
City Engineer. 

The City Engineer RECOMMENDS: 

That $7,891 of the additional cost of B.C. Telephone work on Robson 
Street and the B.C. Hydro power and gas work in the Block 42 lane 
be provided from Account Code No. 535/4108, and the balance of 
$5,085 from Account Code No. 535/4109. 

II, That funds of $20,000 for the utility work relating to the Block 

42/52 agreement be provided from the following capital appropriations 
and reserve: 


Item 

(i) Synchronizing Cable, 
Traffic Lights, 
Pedestrian Slp.nals 


Estimate Source of Funds 


$ 6,000 Traffic Control Koservo 


(il) Luminnaires, Lamp 

Standards, Underground 
Conduits 


Street Lichting 
Unspecified 
$ 8,000 Pro i eels Unapprop. 

218/790C) 


(I Li) Sewers - llowe/Georgia/ 
Dunsmuir 


( iv) Hydro overhead on Howe 


$ 5,000 
$ 1,000 

$20,000 


St^wers - Reconstruct. & 
Relief Unapprop. 
118/7904 

Streets - Miscellaneous 
Projects - Unapprop. 
148/7916 


Your Board RECOMMENDS the above report of the City Engineer be approved. 

11. Charges for Supervision on Outside Work 
Done by the Engineering Department 

Your Board has received the following report from the Citv 
Engineer and Director of Finance: 

"The Finance and Administration Committee of Council, during its 
consideration of the preliminary 1974 Budget, directed that further 
study be given to consideration of increasing the percent charged by 
the City for supervision and overhead on outside work done by the 

Cont'd . . . 
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Engineering Department. This is work done for contractors and private 
citizens, etc., for which the City then charges. The percent charge 
for supervision and overhead at the present time is ten percent. 

The Engineering Department has done a further and somewhat more 
detailed analysis of supervision and overhead costs and is of the 
opinion that the percent can properly be increased to fifteen percent. 

We therefore RECOMMEND that the charge for supervision and clerical 
work, etc. on Sundry Debtor work be increased from ten percent to fifteen 
percent, effective for all new work. This would result in increased 
charges, on a full year basis, of $50,000. The amount will, of course, 
be less than this for 1974, as some work has already been done and the 
Engineering Department has issued estimates for additional work being 
done based on the old percent. The Revenue Budget will be adjusted for a 
portion of this estimate for 1974." 

Your Board recommends that Council approve the recommendation of 
the City Engineer and Director of Finance. 


CONSIDERATION : 

12 . City Lane - Royal Centre Development 
The City Engineer reports as follows: 

"History 

Prior to the MacMillan Bloedel development, an east-west lane 
existed in the block in question. To permit the MacMillan Bloedel develop- 
ment, the western half of the lane was closed and exchanged for a 
north-south leg just east of the MacMillan property, as shown in Figure (i) 
(dotted). This included a 12 foot lane widening (A) to facilitate turning 
at the corner. At the end of this transaction in 1966, MacMillan owned the 
property "shaded" and the City owned the lane "dotted". 

More recently, the Royal Centre development involved a similar 
lane closure in the eastern portion of the block. Royal Centre purchased 
the east-west lane, leaving the north-south leg of the lane and the widening 
strip (A) in City hands (Fig. ii) . Royal Centre excavated the north-south 
lane some 4 feet deeper than expected , thereby exposing parts of the 
MacMillan building. In the area marked (A), such exposure would have been 
detrimental to the appearance of the MacMillan building and an agreement was 
reached between Royal Centre and MacMillan Bloedel to develop that area as a 
plaza connecting the two centres at the original non-excavated grade level. 
MacMillan Bloedel states that the agreement stipulates that Royal Centre will 
bear all costs of this. One of the unforeseen costs is the value of the City 
land (A) on which the Property & Insurance Division has placed a market value 
of $43,860. Royal Centre has refused to pay for this land. Mayor Phillips, 
in an effort to resolve this and other contingent problems, discussed the 
matter with both Centres and obtained the promise of half the costs from Royal 
Centre if MacMillan Bloedel would pay the remainder. MacMillan Bloedel have 
stated that they do not intend to do this in view of their agreement. Since 
then the Mayor has sent a letter to Royal Centre informing them that the 
responsibility appears to be theirs. 

Since this matter is tied up with other matters in an interim 
agreement related to Melville Street, it would be desirable for this issue 
to be resolved so that all remaining outstanding works could be completed. 
Two possibilities exist for resolving the lane issue as follows: 

(a) Require Royal Centre to purchase the land from the City at 
$43,860 and carry out the works between MacMillan Bloedel and 
Royal Centre, as per their agreement with MacMillan Bloedel - 

(b) Require Royal Centre to pay for half the lane and grant the other 
half of the lane to MacMillan Bloedel at no cost to them, since 
this Innd originally came from them as part of the 1966 arrangement. 
This would, however, place that land on the MacMillan Bloedel tax 
roll and would be a cost to them." 


Your Board submits the matter to Council for C0NSID1',RATI0N . 

FOR COUNCIL ACTION SEE PAGi{S) .M2..:....^ 


m 


Board of Administration, March 1, 1974 


(HARBOURS - 1) 


HARBOURS AND PARKS MATTERS 


A 



CONSIDERATION 


1. Van Dusen Botanical Gardens - Proposed Floral 
Hall Administration Building 


Your Board has received the following report from the Director of Finance. 
" Background 

February 6, 1973 - City Council approved a report from City Engineer 
that recommended adding the Floral Hall Administration Building to the 
Winter Capital Projects Fund applications, on the basis of a proposal 
from Vancouver Parks Board, with an estimated total cost of $300,000, 
with expectation of $150,000 of that cost being provided by private donation 
and (as later adjusted) Federal forgiveness under Winter Capital Projects 
Fund of $92,000, leaving $58,000 as the City's share. This $58,000 was 
subsequently provided for in the 1973 Supplementary Capital Budget. 

March 5, 1973 - Vancouver Parks Board Meeting Minutes estimated 
the cost of the Hall at $390,000. 

September 6, 1973 - Vancouver Parks Board estimated the cost 
as $450,000 in an application to the Provincial Government for Community 
Recreation Facilities Fund Grant. To the best of our knowledge the 
Province has not approved such a grant at this time. 

Current Situation 

The Chairman has now sent a letter to the Mayor and Members 
of Council regarding the latest position on the Floral Hall Administration 
Building. The letter states that on February 11 the Parks Board received 
four bids for the project with a low bid from Key Construction Company 
Limited in the amount of $1,097,608. The Van Dusen Botanical Advisory 
Board has suggested that the amount of $1,200,000 is needed for the 
contract, architect's fees, etc. It is also suggested that the cost 
should be split three ways between the City of Vancouver, the Provincial 
Government, and the private donor. The Board was also advised that 
the Vancouver Foundation through the generosity of Mr. W. J. VanDusen 
has agreed to provide $400,000 as a one-third share of the cost of the 
project providing the City of Vancouver and the Provincial Government 
each contribute $400,000, similarly to the original provision of funds 
for purchase and development of the Botanical Gardens. 

The Parks Board is now requesting City Council to put up $400,000 
as a special grant for this project on the understanding that it would 
be reduced by forgiveness of on site labour credits under the Winter 
Capital Projects Program of the Federal Government, by approximately 
$166,000, which would reduce the City's input to $234,000. As the 
City has already provided $58,000 in the 1973 Supplementary Capital 
Budget (as noted in background section above) it appears the Parks 
Board is requesting an additional $176,000 at this time. This does 
presume that the Federal Government will agree to a modification in 
the Winter Capital Projects funding. 

The Chairman of the Parks Board further points out that there 
is a great deal of urgency in raising the funds for the project as 
the low bidder Ibs advised that he will require an additional $61,920 
if he holds his tender open for an additional 30 days beyond the 
holding date of March 10. The Chairman points out that he has made 
application to the Provincial Government for a special $400,000 grant 
so the project may proceed. This grant request is presumably outside 
of the Provincial Recreation Facilities Fund Grants which cannot 
exceed 1/3 of a million dollars. 
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There is no indication in the letter from the Chairman of the 
Parks Board as to what tes caused this very large increase in the 
cost of the project over the last year. Presumably some of this can 
be attributed to the increase in construction costs that have 
affected all projects, but it does appear that possibly the original 
concept of the Hall has been much expanded. Council may or may not 
desire to have further details on this from the Parks Board. 

The following is submitted for Council Consideration: 

The request of the Parks Board for an additional $176,000 
from 1974 Supplementary Capital Budget as the balance of 
the City's share towards a $1,200,000 cost of the Floral 
Hall Administration Building for the Van Dusen Botanical Gardens. 
Such approval would presumably be subject to the Province and 
private donations of $400,000 each as the other two-thirds of 
the cost. The Chairman of the Parks Board points out in his 
letter that Commissioner DuMoulin and the Superintendent would 
be pleased to appear before City Council together with a large 
model of the project, if so requested. 


Special Note : Re: 1974 Supplementary Capital Budget 

Commitments or expected commitments for the 1974 Capital Budget 
now total approximately $5,700,000 and with the inclusion of the 
above $176,000, amount to approximately $5,880,000. Funds apparently 
available so far, for the financing of the 1974 Supplementary Capital 
Budget, amount to approximately $5,300,000, leaving a shortfall of 
some $5X0,000. I expect to be able to transfer some funds from other 
sources to cover this shortfall, but nevertheless the 1974 Supplementary 
Capital Budget situation is very tight. We will not have an accurate 
picture of the 1974 Supplementary Capital Budget for a short while, 
but Council should nevertheless be aware that the situation is tight." 

Your Board submits the above report of Ihe Director of Finance for 
Council CONSIDERATION. 


(Representatives of the Park Board will be present to discuss 
the matter with Council.) 


fOR COUNCIL ACTION SEE PAGE(S) 
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RECOMMENDATION 


1. Janitorial Services - 

Main City Hall Building & Voter's List Building 

The Director of Permits and Licenses reports as follows: 

"prior to 1959, City owned buildings were cleaned by janitorial staff 
employed by the City and in that year it became policy to obtain 
comparative costs for janitorial services from private cleaning firms. 
Subsequently, contracts have been awarded to commercial firms for 
cleaning services for a majority of City buildings. This policy has 
been implemented on a gradual basis so that permanent City employees 
would not suffer loss of employment. Permanent staff from buildings 
changing to Contract Cleaning were relocated in the main City Hall 
building with the intention that eventually the janitorial services 
for this building would also be provided by outside contract. 

On June 17th, 1969» City Council approved the transfer of six of the 
remaining permanent janitorial staff to the Centennial Museum and 
Planetarium leaving four permanent janitorial staff at City Hall, 
It was then possible to consider Contract Janitorial services for the 
City Hall without affecting the job positions of the remaining per- 
manent staff, however it was considered advisable to delay the request 
for tenders until the majority of the alteration work planned for the 
City Hall was completed for the disruptive conditions that exist during 
renovations are not conducive to proper tendering or to subsequent 
enforcement of the cleaning specification. 

The present janitorial situation at City Hall is most unsatisfactory. 
Since 1959 all new janitorial staff have been employed on a temporary 
basis to facilitate the intended change to contract cleaning. This 
"temporary" policy has been demoralizing for the janitorial staff and 
has made it difficult to retain proficient employees. 

Now that the alterations to the City Hall are near completion, it is 
necessary to determine if janitorial services for the City Hall-Main 
Building are to be provided by contract or by City staff employed on 
a permanent basis. 

The cost comparisons that follow show that janitorial services can be 
provided at less cost by contract than by City staffs The major 
factor for this cost difference is the lower salary range paid by the 
contract firms. 

We are convinced however that service can be better obtained through 
a permanent staff of City employees to provide a level of service to 
which the City Hall should be maintained. Our direct involvement 
with their employment, training and direction, coupled with their 
continuing familiarity with the requirements of City Hall would lead 
to maximum work results. A 'permanent* status will reduce the high 
staff turnover, which is normal in this field, and should add significantly 
to the reliability of the employee and consequently provide a higher 
level of security. This security is a major consideration for City Hall 
and is of increasing importance. This can best be supplied by a 
reliable staff familiar with the buildings and its functions. 

Prior to 1971 the total janitorial staff at City Hall was 21, comprising 
of one Building Service Worker II and 20 Building Service Worker I's, 
Because of the renovation work carried out in the years 197'-72-73» there 
were areas in the Main Building which would not require janitorial services, 
consequently three janitorial positions were not included in the 
operating budgets for those years. 
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In order to supply a reasonable level of janitorial service for the 
Main Building, we must bring our staff complement back to the 1970 level 
of 21, of this 21, 16 are required to provide the regular night jani- 
torial work, on which an outside contractor would tender. The remaining 
five Building Service Workers are required to provide daytime janitorial 
services in the City Hall and East Wing, emergency relief for elevator 
operators, wash windows, unlock the City Hall Complex, move furniture, etc, 

COMPARATIVE COST ESTIMATES - For Main City Hall and Voter's List Buildings 

A) Contract Janitorial Cleaning ;- 

a) For the purpose of this Report only, a Contract 
Cleaning firm has submitted the following 
estimates for the work, which include wages, 
fringe benefits, equipment and cleaning material; 

City Hall Main Building $115,800,00 

Voter's List Building 7,680,00 

SUB TOTAL $123,i+8Q.OO 

b) Watchman I - from the hours of 11:00 p,m, 

to 7:00 a,m, 

52 X i+O X $3.24 per hour $ 6,739,20 

The City janitorial staff provide necessary 
security while they are working in the building. 
Contract Cleaning firms cannot be relied on to 
provide this security service because of the 
transitory nature of their employees, there- 
fore an additional watchman must be employed 

for this period, 

TOTAL $130,219.20 per annum 


B ) City Employees' janitorial Cleaning 

a ) Salaries - (Night Staff only) 

1 working Supervisor (BSW II) $720,00 x 12 

15 Building Service Worker I's 

15 X $628,00 X 12 

Vacation Relief; 

1 Building Service Worker II 

1 month ■s^ $659.00 per month 
3 Building Service Workers I 

k months >" $57^+, 00 per month 

Salaries taken at mid-scale with exception of 
vacation Relief at minimum. 


Salary Sub Total 

b) Fringe benefits 12% 

c) Janitorial Supplies 

d) Depreciation and repairs to equipment 

TOTAL 


^ on I. ' (1 . . . . 


$ 8,640,00 
113,040,00 

$ 659.00 
6,888.00 

$129,227.00 
15,507.00 
4,000,00 

1,200 ,00 

$149,934,00 per annur. 
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e) In addition to this annual recurring cost an 
initial capital outlay is necessary to replace 
outworn and outdated equipment. $4,200,00 

Note ; The prime purpose of this report is to resolve the method of 

service to be provided to the Main City Hall Building. The East 
Wing is cleaned by a Contract Cleaning firm and it is intended 
that this method of cleaning be retained at this time in the 
East Wing. 

Should Council approve the recommendations of this report, the following 
funds will be required: 

a) Purchase of new equipment $4,200,00 

b) Salaries for re-i nstatement of three 
B,S,W« I to establish full complement of 
21, Funds required for balance of 197^» 

3 B,S,W, I (?) $574.00 for 10 months 

plus 12% fringe benefits 19,286,00 

The Comptroller of Accounts advises that if the Report recommendations 
are approved, the required funds will be included in the 1974 Permits 
and Licenses Department Budget. 

It is RECOMMENDED that: 

a) for the reasons stated in the body of this Report, the 
janitorial services and security in the City Hall Main Building 
and the Voter's List Building be performed by permanent staff, 
rather than contracting this work out; 

b) the complement of janitorial staff for the City Hall Main 
Building be re-established as one Building Servi ce Worker II 
and 20 Building Service Worker I's; 

c) the sum of $23,486,00 be included in the Department's 1974 
Budget to cover the costs of salaries for the three vacant 
positions and new cleaning equipment. 

Your BOARD RECOMMENDS approval of the recommendations of the Director of Permits 
and Licenses. 

This report has been discussed with the Business Manager of the Vancouver City 
Hall Employees Association who is in agreement with the recommendations, 

2 . Proposal - Civic Use of Provincial Court House 


City Council at its regular meeting of January 22, 1974, re- 
ceived a request for a supplementary grant from the Vancouver 
Art Gallery to be applied to the costs of a study of space 
requirements in light of present needs and of the Gallery's 
forecast of future requirements. After debate, it was moved: 

"THAT this whole matter be referred to the Board 
of Adn\inistration for report back to Council." 

Subsequent to Council's decision to refer the matter to the 
Board of Administration, the Administrative Analyst was in- 
structed to review the material. On January 31st he held a 
meeting with Mr. Bell, President of the Association, Mrs. 
Shadbolt a Trustee, and Mr. Emery, Director. During the course 
of the meeting and from subsequent enquiries, the following 
facts have emerged: 
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a. The space now available to the Art Gallery is totally- 
inadequate. From an engineering report prepared in 1969, 
the present Art Gallery building has 32,650 sq.ft. of 
space . 

b. In addition to the Vancouver Art Gallery Association's 
own collections, other material is made available from 
time to time for display. 

0. Recently the National Museum Association entered into 

an agreement with the Vancouver Association to fund from 
April 1, 1974, on an ^innual basis a series of special 
programs. These programs necessitate hiring a number 
of additional staff and require a considerable amount of 
space for exhibition, educational purposes, preparation 
and storage. 

d. The Department of Public Works has advised that there is 
a total of 78,600 sq.ft. of floor space available in the 
Provincial Courts Building. Approximately 14,000 sq.ft. 
is below grade, and each of the First and Second Floors 
has approximately 20,000 sq.ft. 

e. The Assistant Director of Building, Construction and Main- 
tenance reports that: 

"Unless a sprinkler system were installed through- 
out the present Art Gallery building, vertical ex- 
pansion of this building would not be permitted 
under current building regulations. 

If sprinklers were installed, some vertical expan- 
sion might be permitted but detailed examination 
would need to be made before a recommendation could 
be made on such a proposal. 

Structural drawings for the addition built in 1948 
suggest that a future addition of some 3600 sq.ft. 
to the second storey was contemplated along the 
easterly side of the building as this portion of the 
roof structure is reinforced concrete. The Gallery 
roofs are of timber construction. " 

PROPOSAL FOR USE OF PROVINCIAL COURT HOUSE 

It is understood that the intention of the Provincial Govern- 
ment is to make the Provincial Court House available to the 
City for civic purposes (after construction of new Provincial 
buildings) . After considering the present crowded condition, 
the location and future requirements of the Art Gallery, your 
Board propose that the Provincial Court House Building be 
renovated for use as a multi purpose civic centre. This centre 
could house the Vancouver Art Gallery, together with a branch 
of the Vancouver Public Library, a number of various sizes 
meeting rooms for rental to a variety of public societies diid 
institutions, a civic display centre and an area which could 
be adapted for certain civic ceremonies. 


cent 'd 


Board of Administration, March 1, 1974 


(BUILDING - 


5) 


Clause No. 2 continued 


RECOMMENDATIONS 

Your Board recommends that: 

A. A preliminary examination of the Provincial Court House 
be undertaken with a view to adapting the building as a 
multi purpose civic centre containing the Art Gallery, 

a branch of the Public Library, a Civic Display Centre, 
Meeting Rooms, and an area capable of use for certain 
civic ceremonies. 

B. An Architect be appointed to undertake the preliminary 
examination and to prepare a report with recommendations 
and cost estimates. 

C. A fee, not to exceed $20,000, be authorized for this exami- 
nation, to be negotiated by the Board of Administration 
and reported to City Council for information. 

NOTE 

After receipt of the Architects report. City Council would 
then be in a position to proceed at the appropriate time with 
the appointment of an Architect to undertake the detailed 
construction drawings and preparation of the tender calls for 
renovation. 


FOR COUNCIL ACTION SEE PAGE(S) 
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1 . Furniture for New Fireballs 

The Director of Permits and Licenses reports as follows: 

"Council has approved reports authorizing the expenditure of funds 
for the construction of four new firehalls designated as No. 1, No. 2, 
No. 7 and No. As noted in the reports, the estimates did not include 

costs for new furniture or moving expenses. 

A list of required new and replacement furniture has been received 
from the Fire Chief. The existing furniture in Firehalls No. 1 and 2 has 
been declared by the Purchasing Agent to be not suitable for re-use in 
the new firehalls, and should be declared surplus. 

Funds are also required for moving equipment and stores from the old 
halls to the new, and transporting surplus furniture to the Central Stores, 

The estimates for furniture and moving costs are as follows: 

Furniture Moving Total 

No. 1 Fireball, 900 Heatley Avenue $41,000. $6,000. $47,000. 

No. 2 Fireball, 1090 Haro Street 9,000. - 9,000. 

No. 7 Fireball, S95 Hamilton Street 7,000. - 7,000. 

No. S Fireball, 199 Main Street 7.000. 600. 7.600. 

TOTAL: $64,000. $6,600. $70,600. 

The Comptroller of Accounts advises that, if Council approves the recommen- 
dation of this report, the funds should be provided for in the 1974 Supplc- 
nentary Capital Budget. 

It is RECOMMENDED that Council: 

Authorize the purchase of new furniture and moving services, the funds in 
the amount of $70,600. to be provided from the 1974 Supplementary Capital 
Budget." 

Your Board RECOMMENDS approval of the recommendations of the Director of 
Permits and Licenses. 


FOR COUNCIL ACTION SEE PAGE(S) j' 
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FINANCE MATTERS 

RECOMMENDATION 

1. Extension of City's Liability Insurance Policy 


The Director of Finance reports as follows :- 

"On February 27th, 1973, Council authorized an extension of 
the City's liability insurance coverage for a period of one 
year. The intent of the extension was to provide sufficient 
time for an established committee of officials and the City's 
insurance consultant to continue with their analysis of the 
City's liability insurance requirements for submission to 
Council prior to April 1st, 1974. 

Progress of the review has always been contingent upon a 
substantial input from the Law Department and last year it 
appeared that the Law Department would be in a position to 
proceed. However, an unforeseen staiff shortage and heavy 
work load in the Law Department prevented any significant 
participation. The Corporation Counsel has indicated that 
the necessary Law Department involvement will be available 
shortly axid the review of the City's liability insurance 
could then be resumed and a satisfactory conclusion reached 
this year. 

The existing liability insurance policy expires April 1st, 
1974, and underwriters are prepared to extend the policy for 
a twelve month period from April 1st, 1974 to April 1st, 1975. 
The premium for the extension would be $15,818.00, which 
reflects a 10% decrease in premium over the 1973-74 term. 

RECOMMENDED that the General Accident Assurance Company be 
requested to extend the existing liability insuraince policy 
for twelve months from April 1st, 1974 to April 1st, 1975 for 
a premium of $15,818.00." 

Your Board 

REC(^1MENDS that the foregoing recommendation of the Director of 
Finauice be approved. 

CONSIDERATION 

2. (A) Improvement in program "Volunteers in Nursing and Boarding Homes" 
(formerly known as Co-ordinator of Volunteers for Seniors;. 

(B) West End Activation Program 

(C) Completion of Volunteer Coordinator Program in remaining three 
Service Areas, 


The Medical Health Officer and the Director of Social Planning 
report as follows: 

" Section (A) 

A Coordinator of Volunteers for Seniors was appointed, on 
April 1, 1970 and has administered a program whereby teams of 
volunteers are recruited, trained and deployed to several of 
the boarding and personal care homes in the City of Vancouver. 
A Clerk Typist II position was also established for this 
program . 

With the advent of an area Coordinator of Volunteers in the 
South Unit in July 1970, the Coordinator of Volunteers for 
Seniors worked with the area Coordinator to develop programs 
for three rest homes in the district. From this experience 


(FINANCE - 1) 
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the Advisory Committee to the area Coordinator of Voluniteers 
concluded that "The Volunteers in Nursing and Boarding Homes 
Program is best maintained as a separate specialized function". 
(See: Recommendation to the Board of Administration for 
Council Report, July 31, 1972.) 

At various times through requests for Municipal Initiative 
Program funds by the Department of Welfare and Rehabilitation, 
the Coordinator of Volunteers in Nursing and Boarding Homes 
has had supE>ort services to assist her in working with the 
teams of Volunteers in the actual progrsuns provided in the 
homes. Most recently, from late January to June 1973, there 
were three such workers, and from July 1973 until November 
there have been two such workers. These persons have worked 
with the teams providing the weekly programs and in promoting 
activities for some individuals in the homes that could be on- 
going between the weekly visits of the volunteers. Because 
of the additional help the program has been able to widen its 
scope, and increasingly residents are taken out to enjoy the 
sights and sounds that for some have been denied for 10 or 
15 years. 

The L.I. P. M.I. P. funding has been helpful but has now been 
discontinued. The need for assistance for the Coordinator 
of Volunteers in Nursing and Boarding Homes has certainly 
been demonstrated as being beneficial to the program. 

The Medical Health Officer and the Director of Social Planning 
therefore, recommend that Council approve: 

THAT two "Activity Directors" be employed to assist the 
Coordinator of Volunteers in Nursing and Boarding Homes in 
providing recreational and diversional activities for residents 
of boarding and personal care homes in the City of Vancouver. 

The estimated cost for March 1, 1974 to December 31, 1974 
(based on 1973 salary rates) are: 

SALARY: 2 Positions Activity Director @ P.G.15 

- $659.00 per month $13,180.00 

Fringe Benefits - @ 10% 1,318.00 

Transportation - (2 x $30 per month) 600.00 

Supplies 500.00 

Furniture - 2 single Pedestal Desks @ $175.00 ea. 350.00 

2 swivel Arm Chairs @ $120.00 ea. 240 .00 

total 16,188.00 

LESS: C.A.P. Sharing (50%) of salaries, fringes 

and transportation 7 . 549.00 

1974 CITY SHARE $8,639.00 


Section (B) Activation Program for Seniors West End 

Older persons are at considerable risk from inactivity. In 
particular, lack of physical activity leads to a gradual loss 
of independence. The West End with its concentration of single 
older persons, many of whom lead a lonely, isolated existence, 
is an area where this problem is particularly apparent. 

In 1973, seniors in West End highrise for the elderly, with 
the voluntary assistance of a concerned recreational 
therapist, undertook to reverse the deterioration evident in 
some of the inactive residents. This team effort proved that 
it was possible to entice many of these people into programs 
which promoted "an easy and natural use of muscles which they 
had forgotten they possessed". 


Cont'd 
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Recognizing that the need extends beyond this one highrise, 
the Health Department proposes that the program be established 
on a sound footing for six months and be extended to all 
persons over 60 years of age in the West End who are at risk 
from inactivity. Special equipment will not be required. The 
services will be provided in the education centre of the West 
End sub-office of Burrard Unit and in space available in some 
of the senior citizen residences in the West End. 

The estimated costs for March 1, 1974 to August 31, 1974 are: 

Coordinator of Volunteers (Activation Therapist) 

e-h days per week © $20 per h day - P.G.22 ) $3,132.00 

Supplies 100.00 


total $3,232.00 
LESS: C.A.P. Sharing (50%) 1,566.00 


19 74 CITY SHARE $1,666.00 


Section (C) 

Coordinators of Volunteers, each with full time clerical 
assistance have been established in South and East Service Areas. 
A report on this highly successful program is available from 
the Health Department. 


It is now proposed that this program be made available to 
the other 3 Service Areas (Burrard, North and West). 

1974 costs are as follows (based on 1973 rates) 

3 - Coordinators of Volunteers @ $903 per month 

April 1 - December 31, 1974 $24,381.00 

3 - Clerk Typists II at $503 13,581.00 

Fringe Benefits i> 11% 4,176.00 

Transportation for Coordinators @ $50 per month 1,800.00 

Supplies 1,200.00 

Furniture - 3 single pedestal desks © $175 ea. 525.00 

3 swivel armchairs @ $120 ea 360.00 

3 steno desks @ $280 & 3 chrs ® $65 1,035.00 

3 typewriters 1 ,800 .00 

total 48,858.00 
LESS: 50% C.A.P. on Salaries, Fringe benefits 

and transportation 22,104,00 

1974 CITY SHARE $26,754.00 


The Director of Social Planning and the Medical Health Officer 
recommend as follows: 

(a) Two "Activity Directora" be hired to assist the 
Coordinator of Volunteers (Boarding and Nursing Homes) , 
from March 1 , 19 74. 

(b) The establishment of a temporary, part-time position of 
Coordinator of Volunteers (Activation Therapist) for 
the West End area (6 half days per week for six months). 
The classification of the above positions to be recommended 
by the Director of Personnel Services to the Board of 
Administration for approval. 

(c) That 3 Coordinators of Volunteers and 3 Clerk Typist II 
be hired from April 1, 1974, to establish Volunteer 
programs in Burrard, North and West Service Areas. 

Cont'd .... 
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(d) That all the foregoing positions be hired on the estab- 
lishment of the Social Planning Department and seconded to 
the Health Department for incorporation into the existing 
Volunteer Service Program. 

(e) That funds in the amount of $37,059.00 be provided from 
Contingency Reserve. 

i 

I (f) That the foregoing positions be established on the 
: condition that 50% C.A.P. sharing be assured from the 

Department of Human Resources in Victoria. 

i 

I (g) That an evaluation report be prepared for Council by 

I May 1, 19 74, based on the experience of the West End 

I program to determine whether the program should be 

I permanent and/or extended outside of the West End area. " 

' Your Board note that all three requests constitute an increase in 

the standard of services and therefore submit them for the consideration 
of Council. Council may wish to request the Provincial Government to pro- 

i vide the staff requested in Sections (A) and (B) since these programs 
were supported throi:igh the Welfare & Rehabilitation Department in the 
past. The Provincial Government should be requested to contribute an 

] additional 2% of the salaries of all staff approved by this report whether 

! or not they accept full responsibility for staff in Section (A) and (B). 
This would be consistent with their current policy of paying 25/^ of the 
Department's C.A.P, shareable items. 

; 3, Civic Luncheon - Canadian Regional Conference International Personnel 
! Management Association May 21 - 24t 1974t Vancouver, B.C. 


The Director of Personnel Services reports as follows: 

"The above named conference is being held in the new Hyatt 
Regency Hotel with an anticipated attendance of 450 to 500 
Personnel Administrators from the three levels of government 
across Canada. 

The City of Vancouver is invited to share with other Lower 
Mainland municipalities in sponsoring a luncheon during the 
conference. Based on an estimated cost of $2,500 for the 
luncheon, the Conference Committee requests that Vancouver 
pay up to $1,250 depending upon the number of sponsoring 
mun icipalities . 

In 1967, the International Conference of the Public Personnel 
Association was held in Vancouver and the City of Vancouver 
made a grant of $2,000 to the Local Chapter for the entertainment 
o f delegates . 

As Co-chairman of the Conference Committee and your Director 

of Personnel Services I would recommend that the Council approve 

the Conference Committee's r(>quest." 

Your Board submits the foregoing recommendation of the Firector of 
Personnel Services for Council's CONSIDERATION. 

4. Grant Request - Killarney Junior Band 

The City Clerk reports as follows: 

"A letter has been received from the Killarney Junior Band 
dated February 21, 1974. They advise that they have been invited 
to participate in the 1974 World's I'air in Spokane, Washington 
roprc^scnti ng Vancouver. Thoy arc also wishing to send their 65 
membc^r band to the Edmonton Klondike Days. This trip would take 
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place over a period of ten days. The amount required to cover 
these expenses, which is anticipated to be approximately $7,000-00, 
is beyond the band's fund-raising abilities- Therefore, they are 
requesting a grant from the City to assist with their trip- 
Council has previously dealt with similar requests as follows: 
John Oliver Choir 


May 8/73 
Sep- 15/72 


Lower Mciinland 
First Aid Champions 


Travel assistance 
to Eastern Canada 

First Aid Cham- 
pionships in 
London, England 


not 
approved 

not 

approved" 


Your Board submits the foregoing report of the City Clerk for 
Council's CONSIDERATION 


:5, Grant Request - International Peace Arch Assoc. 


The City Clerk reports as follows: 

"A letter has been received from the International Peace 
Arch Association dated January 20, 1974- They are requesting 
a grant from the City in the amount of $100-00- in the past, 
this grant, along with other grants, has gone towards paying 
the expenses incurred during the annual celebration of the 
Association- This year's event will take place on Sunday, 
June 9th at the Peace Arch Park - 

Council has dealt with this request in the past as follows: 

Apr- 17/73 Int- Peace Arch Assoc- approved a grant 

of $100 

Mar- 28/72 Int- Peace Arch Assoc- approved a grant 

of $100" 

Your Board submits the foregoing report of the City Clerk for 
Council's CONSIDERATION- 


FOR COUNCIL ACTION SEE ^m[l\./^GA.f.do'~/ 
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PERSONNEL MATTERS 


RE COMMENDAT I ON 


1. Appointment to Royal Commission on Family 
and Children's Law 

The Medical Health Officer reports as follows: 

" Mlas Deanna Silvester, Social Work Consultant I, Health Department, has 
been invited to participate for approximately 10 months in the recently 
appointed Royal Commission on Family & Children's Law chaired by Mr. Justice 
Berger Of the B.C. Supreme Court. 

The Honourable Dennis Cocke has requested that she be seconded to the 
Family Court Project to be located in Surrey and Richmond. Miss Silvester will 
be a community development worker for the Lower Fraser Valley Judiciary District 
which includes Richmond, Surrey, Delta and Langley and will assist in the 
planning and implementation of the new integrated Family Court Project which 
is beginning on March 1, 1974. The Minister has requested that Miss Silvester 
commence work on March 11, 1974. 

It is proposed to request the hiring of a temporary replacement Social 
Work Consultant I for the position ten^orarily vacated by Miss Silvester. In 
this connection, we have obtained verbal approval from the Department of the 
Provincial Secretary for quarterly billing for the services of Miss Silvester 
seconded to the Royal Conmission on Family & Children's Law. 

RECOMMENDED: 

(a) That leave of absence without pay be granted to Miss Deanna Silvester 
for the period of March 11, 1974 for approximately 10 months. 

(b) That the Department of the Provincial Secretary be billed quarterly for 
the services of Miss Silvester. 

(c) That approval be given to the hiring of a temporary replacement at the 
Social Work Consultant I level for a period of up to 10 months. 

The Business Manager of the V.M.R.E.U. concurs with this recommendation." 

Your Board RECOMMENDS that the foregoing recommendations of the Medical Health 
Officer be approved. 

2 . "How to Develop a Job-Related Training Program" - 
I Attendance: One Employee - Personnel Services Dept. 

The Director of Personnel Services reports as follows: 

"A series of workshops on the above subject are being offered in various 
cilties by Manpower Management Institute until April, 1974. The closest 
location is San Francisco from March 18 to 22nd, 1974. From previous 
experience we know that Manpower Management Institute workshops are most 
eflective. They not only provide an opportunity to learn concepts, but 
also to gain experience and practice techniques through simulated situations 
re] ated to "back-home" situations. No similar courses are available in 
th( Vancouver area. 

Thd s particular workshop focuses on learning and practicing specific 
techniques in 

- identifying and analyzing varieties of internal and external training 
1 esources 

- creating a Training Program Matrix (TPM) form which training programs 
can be developed 

- epplying TPM in training programs which are appropriate to specific jobs 
ind job tasks AND are oriented to broader mobility and career advancement 
opportunities (Manpower Planning & Development) 

- evaluating and redesigning both specific and broader training programs 
in the light of past results and new resources, i.e. in a context of 
time and change. 


cont'd . 



Board of Administration, March 1, 1974 . . . (PERSONNEL - 2) 
Clause No. 2 (cont'd) 

The workshop is intended for those who have responsibility for developing, 
implementing and evaluating training programs related to successful job 
performance, and staff and management development and I wish one of my staff 
to attend who has operational responsibilities in these areas: 

D. R. Nightingale - Training Co-ordinator 

The total cost to the City will be approximately $611.00 and five (5) days 
leave of absence with pay: 

- Registration fee $275. 

- Air fare 136. 

- Ground transportation 15. 

- Hotel (6 nights) 120. 

- Meals 55. 

- Tips & Misc. 10. 

$611. 

The Comptroller of Accounts advises that the required amount will be avail- 
able from Appropriation 7090/933 - Administrative and Technical Courses - 
All Departments. 

The required amount exceeds $500. and the request is therefore, submitted 
:o Council (Regulation 248-2). 

iis the request of the Director of Personnel Services is in accordance with 
I'ersonnel Regulation 248, Your Board RECOMMENDS approval. 


3 . Loan of Systems Analyst to Provincial Government 

Your Board has received the following report from the 
Director of Finance : 

"A request from Mr. M. A. Matheson, Chairman, Justice 
Co-ordinating Council, for the Provincial Government, has been 
received asking for the loan of Mr. D. H. Mead, Systems Analyst 
in the Data Processing and Systems Division. As the Provincial 
Government is proceeding with the implementation of planning and 
improving the Administration of Justice throughout the Province, 
they are seeking the use and services of people who are specially 
qualified. The Province is asking for his services for a period 
of six months and will reimburse the City for his salary whdle he 
is on loan. While this arrangement has some disadvantages for the 
City, we are of the opinion that we should co-operate fully with 
the Province in their takeover of various appropriate functions. 

I would therefore recommend that Council approve the loan 
of Mr. D. H. Mead, Systems Analyst in the Data Processing and 
Systems Division to the Justice Planning and Research Unit, of 
the Provincial Government for a six month period and that the 
Province be billed in total for salary and fringe benefits." 

Your Board RECOMMENDS Council approve the recommendation of 
the Director of Finance . 


FOR COUNCIL ACTION SEE PA<;E(S) 
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PROPERTY MATTERS 


RECOMMENDATIONS 

1. Lots 28 to 31, Block A, N.E. k Section 24, T.H.S.L., Sit. 
East Side Nootka St., Adanac to Venables Sts. 


The Supervisor of Property and Insurance reports as follows :- 

"Lots 28 to 31, Block A, N.E. % Section 2k, T.H.S.L., were acquired by 
the City by City Tax Sale and have been reserved from sale pending a 
decision on the possible east-west freeway. This reservation has now 
been lifted and the Director of Planning has recommended that these 
four lots be resubdivided to create three larger lots. 

The City Engineer has prepared a plan of subdivision and it is, therefore 

RECOMMMDED That the Mayor and the City Clerk or their Deputies be 
authorized to sign the plan of subdivision of Lots 28 to 31, Block A, 
N.E. 5? Section 2li, T.H.S.L., into Lots A, B & C, Block A, N.E. \ 
Section 2k, T.H.S.L., mai^inally-n\imbered LD 1379 on behalf of the City 
of Vancouver." 

Your Board 

RECOMMENDS that the foregoing recommendation of the Supervisor of Property 
and Insurance be approved. 


2. 3645 Moscrop St. - Formally Lots 8 & 9, N.E. h Block 89, 
D.L. 36 & 51 


The Supervisor of Property and Insiirance reports as follows :- 

"August 28, 1962, Council approved the acquisition of the dwelling 
known as 36U5 Mascrop Street, situated on Lots 8 and 9, N.E,^ Block 
89, Mstrict I/)ts 36 and 51 . The lots were acquired for replotting 
purposes and it was intended that the four-roomed dwelling would be 
demolished once resubdi vision of the area had taken place. The 
single-family residential lots created by the resubdivision are now 
ready for marketing and as the condition of the house is below 
acceptable minimum living standard, it is proposed to proceed with 
the demolition of the dwelling as originally planned. It is therefore, 

RECOMMENDED 

That the Supervisor of Property and Insurance be authorized to call 

for tenders for demolition of the dwelling known as 36U5 Moscrop Street." 

Your Board Recommends that the foregoing RECOMMENDATION of the Supervisor of 
Property and Insurance be adopted. 


Cont'd 
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3. Acquisition for Knight St. Widening 

East 7 feet of Lots 16 & 17, Sub. 4 of Block 5, District Lots 
391 & 392; N/W Corner of 33rd Ave. & Knight St. 

The Supervisor of Property and Instiranoe reports as follows 

"The widening and improvement of Khifi^t Street between 25th and 33rd Avenues, 
along with the installation of permanent pavement throu^ to 57th Avenue, is 
to proceed under the 197U Paving Programme. In order to complete the required 
80 ft. road allowance, it is necessary to acquire a 7 ft. widening strip 
from the remaining privately-owned properties in the section between 25th and 
33rd Avenues. 

Following negotiations, the owner of Lots 16 £ind 17, Sub. h of Block 5t 
District Lots 391 and 392, has agreed to convey the east 7 feet of the 
said lots on the following basis :- 

(1) Loss of land:- 

East 7 feet of Lot 16 — 735 sq. ft. 

— (zoned C-1 Commercial) — $U, 1^10.00 

East 7 feet of Lot 17 — 231 sq. ft. 

(zoned RS-1, Residential) h62.00 

$1^,872.00 

(2) City to erect a new cut-stone retaining wall and 

fence at the new property line of Lot I7 - 

Estimated Cost $ 6OO.OO 

('^) City to grant an encroachment agreement as the store 
building on Lot I6 will encroach approximately 
U 3/I4 inches, after the widening strip is conveyed 
to the City; the agreement to be for the life of 
the building at no coat to the owner. 

(U) Property taxes on land to be adjusted as of 
January 1, 197U. 

RECOMMENDED That the Supervisor of Property and Insurance be aithorized to 
acquire the above portions of land on the foregoing basis, chargeable to 
Code No. lUl/2806." 

Your Board 

RECOMMENDS that the foregoing Recommendation of the Supervisor of Property and 
Insurance be approved. 


I4 . Sale of Gity-owried Lot 5. Block 28, D.L. 200A; 
Situated: South Side of East 'ith Ave., Between 
Bi'unswiok & Scotia Sts. 


The Supervisor of Property and Insurance reports as follows :- 

"The above tax sale lot, (Lot 5f Block 28, District Lot 200A), was 
acquired in 193^ and was reserved from sale for many years because 
of a watercourse running through the lot. The lot measures U9.5' by 
122», and is zoned R.M.-3 Multiple Dwelling. 

It has been leased to Furnace Oil Supply Compeuiies since 1956. The 
last lessee, (Furnace Oil Supplies) was taken over by Standard Oil 
Company who own vacant lots i; and 6 on either side of the City lot. 
These lots measure 1+9.5' x 122' each and are zoned R.M.-3. The 
lease of the City lot was cancelled in February, 197Uf and the 
Director of Planning has released the City lot for sale, sub,1ect to 
consolidation with Lots I4 and 6 to create an apartment site approximately 
11+9' X 122'. 

The proposed consolidation enhances the market value and will create a 
better development than the construction of three separate apartments. 
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Diaoussions with Standard Oil regarding the joint marketing of the 
consolidated site have resulted in the following proposal :- 

(a) Standard Oil convey Lots k and 6 to City 

(b) City to consolidate Lots U to 6 into one parcel 

(c) City to advertise consolidated parcel for sale on terms 
of quarter oAsh^ balance in three equal payments in six, 
twelve and eighteen months with interest as 9^ per 
annum. Purohaser to pay proportion of 191h taxes, 
registration fees and cost of documentation. 

(d) Conditions of sale:- 

(i) Highest or any offer not necessarily accepted 

(l£ ) Lots contain an abeindoned storm sewer and City 
not responsible for any drainage condition. 

(e) Lots to be advertised for sale by City on June kt 197i^» 
(i.e., 90 days after the non-conforming use ceased). 

(f ) Prior agreement to be reached by City and Standard Oil 
as to minimum price acceptable. 

(g) In the event that the highest bid is less than the minimum. 
City to have right to accept subsequent offers eqvial or 
higher thaui the floor price. If lot is not sold within 
three months the City will re-advertise. 

(h) City to receive one- third of the principal and interest 
and Standard Oil two-thirds 

(i) City to bear one-third of the cost of survey, plans, cost 
of registration of plans, registration fees for conveyance 
of Lots k Bjii 6 to City and advertising. 

Standard Oil to bear two-thirds. 

(j) City to remit to Standard Oil two- thirds of principal and 
interest when received, less expenses. 


The Supervisor of Property and Insurance is of the opinion that this 
method of marketing will produce the best return to the City. 

RECOMMENDED that Lot 5t Block ?8, D.L. 200A, situated on the South Side 
of "^th Avenue, between Brunswick and Scotia Streets, be marketed as 
sviggested above.** 


Your Board 

RECOMMEafDS that the foregoing Recommendation of the Supervisor of Property and 
Insurance be approved. 


5. Rental Review, Lots 13 & lb,, Block A2 , District Lot 2037, 
Situated: S.E. Corner of iHain St. and Terminal Ave. 


The Supervisor of Property and Insurance reports as follows :- 

"The above property, (Lots 13 & Ik, Block A2, District Lot 2037), was 
leased to B. A. Oil Limited for 21 years from September 1, 19^2, for gas 
station purposes, at a rental of $250.00 per month plus taxes as if levied. 
Gulf Oil Canada Ltd., (successors to B. A. Oil), hav» asked for an extension 
of the lease to December 31st, 1988, which is the common expiry date of 
City leases in the immediate area. 

The Director of Planning recommends that an extension of the lease be granted 
to December 31, 1988. 
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Negotiations with the lessee have resulted in the following proposal :- 
Use Gas station 

Lease Term 15 years and U months from September 1, 

1973 

Rental $717.00 per month plus l/l2th arnnial 

taxes as if levied, for the first 
five years 

Review Rental subject to review on September 1st, 

1978, and every 5 years thereafter, 
and to be based on 8^ of the market 
value of lands and improvements plus 
taxes as if levied. 

Fixtures Lessee to have right to remove fixtures 

and imderground tanks on expiry of 
lease. City to have the ri^t to 
request the lessee to properly remove 
all underground tanks on expiry of 
lease. Removal to take place within 
60 days of the last day of occupation 
by the lessee. 


Outgoingfl & Repairs -- Lessee to keep building in good repair and 

to pay all outgo ingo 

Insuraj ioe City to insure the buildings against fire 

In an amount equal to the replacement cost. 
Lessee to carry public liability insurance 
in an amount satisfactory to Corpomtion 
Counsel. 


i Lease to be drawn to the satisfaction of Corporation Counsel. 

The S^ipervisor of Property and Insurance is of the opinion that the proposed 
rental represents market value. 

I RECOMMENDED that the lease of Lots 13 & lUt Block A2, D.L. 2037, to Gulf 

Oil Canada Ltd., be extended to December 31, I988, as per the conditions 
set out above." 

Your Board 

I RECOMMENDS that the foregoing RECOMMENDATION of the Supervisor of Property and 

i Insurance be approved. 

j 

6. Acquisition of Property 

hl'j West 10th Ave., Lot 10, Block 36OA, D.L. S'26 

The Supervisor of Property and insurance reports as follows:- 


"On February 13th, 1973, City Council authorized the Board 

of Administration to negotiate the acquisition of Lots 9 & 10, 

Block 360A, District Lot 526, for future civic purposes. 

In a report to Council on February 5th, 1974, Lot 10 in 
conjunction with adjoining Lot 9, was suggested as a possible 
exchajige for a site in Champlain Heights for the development 
of a Senior Citizens' High Rise apartment and a new Church 
Hall and Bible School. 

The following was adopted at that time:- 

(a) The proposal and form of development be discussed 
with Champlain Heights Planning Advisory Committee; 

(b) The Supervisor of Property & Insurance be given 
authority to negotiate with the Society on a land 
exchange, plus a cash payment to the City, for any 
difference in market value; 

(c) City officials report further on this matter. 

Cont'd .... 
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Lot 10 is described as follows :- 


The property contains a 2H storey frame dwelling with a 
main floor area of 932 sq. ft., erected in 1910 on a site 
49%' X 125*, zoned RM-3, The dwelling contains 13 rooms, 
13 plumbing fixtures, patent shingle roof, siding exterior, 
full concrete basement and is heated by an oil fired hot 
water system. This dwelling is in good condition for age 
and type. 


Following negotiations with Mr. Bauining, the owner of Lot 10, 
he has agreed to sell for the sum of $70,000,00 as of February 
28th, 1974, subject to an agreement that this acquisition will 
be made without prejudice to the Open Bible Chapel Society and 
further that they may continue negotiating with the City without 
losing any increment accruing to the larger assembled site of 
99'. This price represents a fair and reasonable value for the 
property. The Society would like to rent the property from the 
City on a month-to-month basis until it is required by the City, 

RECOMMENDED that the Supervisor of Property & Insurance be 
authorized to acquire this property for the sum of $70,000.00, 
chargeable to Code #561/3106," 


Terr/ Louie 


Feli c Yang 


Your Board 

RECCWMENDS that the foregoing recommendation of the Supervisor of 
Property & Insurance be approved. 


Sale of Properties 

A. RE: Lots E & F of Lot 1, Block 28, D.L. 392, 

S/S King Edward Avenue, West of Glen Drive. 
Zoned: RS - 1. 


NAME 


LOT 
E 


APPROX. SIZE SALES FRIGE 


U9.'?' X 108' $38,159.00 


h9.'^' X 106' $38,1'JO.OO 


TERMS 

City 
Terms 

at 9if^ 


City 
Terms 

at f-^l 


CONDITIONS 

No guarantee 
given as to soil 
conditions — 
Lots have been 
filled. 

No guarantee 
given as to soil 
conditions — 
Lots have been 
filled. 


B. RE: Lots B & E, Block 32, D.L. 332 (Fraserview) 
W/S Harrison Drive. South of Ancaster Cresc. 
Zoned: RS - 1 . 


Curkovic Nedil.jko B 


Bruno Palitti 


Irregul ar $li 1 , 090 . 00 


Irregular $it0, 000.00 


City 
Terms 

at 9hi 

City 

Terms 

at 


Your Board 

RECOMMENDS that the foregoing sales by tender, received by 
the Supervisor of Property and Insurance be approved under 
the tormy and conditions set down by City Gouncl.l, boirip, In 
oach caso the highest offer received. 

FOR COUNCIL ACTION SEE 


4W 
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WORKS & UTILITY MATTERS 


RECOriMENDATIONS : 


1. Water Works 1971-1975 Five Year Plan 
- Capital Funds 

The City Engineer reports as follows: 

"The current Five Year Plan Waterworks Program has been reanalyzed 
in view of rapidly changing conditions. It has been determined that the 
existing capital program will be inadequate to carry out the necessary water- 
works in the remaining two years of this five year program. The inadequacies 
of the original Five Year Program are as follows: 

(a) Inflation has been considerably higher than was estimated 
at the time the last Five Year Plan was prepared. 

(b) Changes have been necessitated in methods of construction 
and levels of water service. 

(c) Major new projects have been undertaken by the City which 
were not visualized nor provided for in the Five Year Plan. 

Inflation 

At the time the Five Year Plan was prepared, inflation was forecast 
to be 25% at the median date of the five year period. At that time this was 
a reasonable increase to forecast, however, the actual increase in costs has 
been approximately 60%. Graph I attached illustrates this disparity in in- 
flation rates. Examination of Engineering News Record construction cost 
index figures shows that this is the situation across the country and is not 
peculiar to Vancouver. 

A careful review has been made of the planned waterworks, and it is 
found that only a small reduction in tlie program can be made without a signi- 
ficant weakening in service and pressure to our customers. Because the water 
system, due to corrosion, has a continuing falling capacity, continual additions 
and replacements are required if the existing standard is to be maintained. 

Other Changes 

As the program has progressed it has been found necessary to utilize 
new improved materials. For example, we have switched to ductile iron from 
cast iron pipes as these became available because the likelihood of bursting 
is considerably less. A very important change has resulted from the increasing 
number of high rise buildings, particularly in areas such as the West End. 
Such buildings require more sophisticated sprinkler and deluge systems. The Fire 
Department has clinngod rrun; 1050 to 1 SOO ppi^ ptimpers to improve fire nrotoction 
in those chnnRtnp, nrens. The water system must accommodate such cnanges which 
have occurred since the original Five Year ProRrani was planned. As an indicator 
of the importance of maintaining an adequate water supply, almost 50% of the 
fire Insurance rating depends on the adequacy of the water system. 

it liai! been determined in this re-analysis that an increase ot 
$1,718,000 must be provided for the final two years of the i>ro}»ram (1974-1975) 
to provide for the increased inflation ($1,400,000) and other changes noted 
above. This would alter the original program from $5,050,000 to $6,768,000. 


New Waterworks Projects 

A number of major projects have been undertaken by the City since 
the last Five Year Plan was prepared. Accordingly, fundinp for them is nc 
provided in the Five Year Capital Program. The following description of 
such new projects excludes anv funds that were provided in certain cases fo 
parts of the projects. 


Cont 'd 
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The new wij .i-ct' ^ -e : 

(a) West End Improvement for Fire Protection - $980,000 

West End policy guidelines require a much more rapid redevelop- 
ment of the West End than was planned. This, together with 
larger capacity fire pumpers, has necessitated advancing our 
program of watermaln replacement In the West End so that these 
works can be carried out prior to any surface works that will 
be required In the West End soon. These works can be spread 
over a longer period than the two vears remaining In the program 
but this would delay Implementation of the guidelines. 

(b) False Creek Development - $770,000 

The latest proposals for Areas 10, 6 & 7 related to the False 
Creek development. Indicate that major additional waterworks 
will be required almost Immediately to service this development. 
In Area 6 It Is proposed to have units under construction this 
year. These will require water service very soon. 

The breakdown and the total cost estimate Is as follows: 

Area 10 $200,000 
N/S False Creek 

(Cltv part of Marathon Development) 70,000 

7th Avenue Watermaln 330,000 

Services to Enclaves N. of 6th Avenue 

(Area 6) 170,000 

Total - False Creek $770,000 

The total figure shown above Is the best estimate that can be 
produced at this time. The breakdown of the costs Is only 
tentative since design and development details are not yet fully 
available. Accordingly, the total funds are required at this 
time with the distribution to the various False Creek projects 
and the setting up of appropriations to follow when It Is known, 
more precisely, what the detailed designs are. 

Five hundred thousand dollars ($330,000 + $170,000) has already 
been approved for False Creek Area 6 as part of the $10,000,000 
to be provided from the C.M.H.C. loan to the Cltv. Seventy 
thousand dollars of this amount has already been appropriated 
for part of the 7th Avenue watermaln Installation. Thus, approval 
for these amounts has already been made by Council but they are 
Included to provide a complete picture of servicing costs In the 
False Creek projects (Areas 6, 7 & 10). It has been agreed with 
the Director of Finance that all of these costs will be covered 
In Engineering Department capital accounts although thoHc related 
to False Creek will have separate approprlati onH ho t))at the 
economics of projects in False Creek can be evaluated. 

(c) Block 42-52 Watermain Relocation - $24,000 

This amount, which was not anticipated In the Five Year Plan, has 
already been expended as part of works Involved in the Pacific 
Centre Development. 


SUMMARY 


The changes required In the current Five Year Waterworks Plan are 


therefore : 


Present Five Year Plan Budget $5,050,000 

Extra costs due to Inflation and other changes 

(about 1.4M of this due to Inflation) 1,718,000 
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(WORKS - 3) 


New Projects 

West End fire protection $980,000 

False Creek 770,000 

Block 42-52 24,000 

Revised 1971-75 
5 Year Plan Total 

Extra funds required 

Already approved for False Creek 
(C.M.H.C. loan) 


Additional approval reauired 

A breakdown of these cost increases by types of works is shown 
in the attached Table 1. 


The Citv Engineer PECOMMENDS that Council approve the additional 
Waterworks expenditures for the remainder of the current Five Year Plan 
noted in the summarv above." 

The. Director of Finance reports as follows: 

"The water distribution system is treated as a self-suDporting 
utility, that is, the water rates revenue structure is established at a level 
sufficient to recover all costs related to the system. These costs are, 
1) purchase of water from the Greater Vancouver Water District, 2) debt 
charges on capital funds borrowed to build the system (the subject of this 
report), 3) maintenance of the system, and 4) billing, clerical and engineering 
design costs related to the water system. 

Normally, the rate structure (flat rates and meter rates) is 
established on a three year cycle such that a profit is anticipated for the 
first vear, a hreak-even condition for the middle vear, and a loss for the 
third year. The evening out process is accomplished through the Water Rates 
Stabilization Reserve, thereby generally eliminating any effect on the General 
Revenue Budget. 

The water rates structure was last revised upwards in 1971 but 
because of an unanticipated decrease in the unit purchase cost of water from 
the G.V.W.D. the system has not reached a loss position (approximately 
$400,000 profit in 1973, with the Stabilization Reserve now standing at 
approximately $800,000). Under normal circumstances this would probably mean 
that the water rates would not have to be increased for a number of years. 
The effective dollar cost of water to the citizens of Vancouver has been 
steadily declining, which is of course a most satisfactory situation. 

The proposed incrense of $3,492,000 in the capital borrowing for 
waterworks under the 1971-75 Five Year Plan will result, when l>orrowod, in 
additional debt charges of approximately $410,000 per vear. This must be 
recovered through the rate structure. Hov7ever, given the present slight 
profit position of the water utility system plus the positive position of 
the Stabilization Reserve it could still he several years before a rate 
increase is necessarv. The additional debt charges represent a 6% increase 
in the operating cost of the system but would not actually turn up in the 
systeir's costs until 1975 and 1976. 

As stated in the City Engineer's report $500,000 was included in 
the $10,000,000 of financing requested from CMHC for financing the develop- 
ment of Area 6. This $500,000 represented a preliminary estimate. It 
should be recognized that until the exact form of development in Area 6 is 
specified it is impossible to produce a final estimate. We do not expect 
the final estimate for Area 6 to be greater than $500,000. 

Until full design analysis has been done by CMHC we cannot be certain 
that they will allow the entire $500,000 to be included in the $10,000,000 of 
Federal funding. Whether or not the whole $500,000 is borrowed from the 


$1,774,000 
$8,542,000 

3,492,000 

- 500.000 
$2,992,000 
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Federal Government or some of it is borrowed in our normal issues of deben- 
tures in the bond market, and even though the debt charges are recovered 
through the water rates revenues, the costs related to the waterworks needed 
for Area 6 of False Creek have been and will continue to be included in the 
economic analysis and justification for the development of Area 6 of False 
Creek. 

Borrowing for waterworks is authorized under Sec. 242 of the 
Vancouver Charter and does not reauire voter approval by plebiscite. 

I RECOMMEND that City Council approve the Citv Engineer's recom- 
mendation to increase the borrowing for Waterworks authorized under the 1971-75 
Five Year Plan (authority Sec. 242 of the Charter) by $3,492,000 less 
borrowing for waterworks for False Creek eventually approved by CMHC from the 
$10,000,000 approved for Area 6, and any later loans from CMHC applied for bv 
Citv Council and approved by the Province and CMHC relative to Areas 7 and 
10, where the amounts needed are Included in the $3,492,000." 

CONSIDERATION AND INFORMATION ; 

2. Loading and Street Widths in the West End 

The City Engineer reports as follows: 

" INTRODUCTION 

On January 15th Council resolved that West End streets be repaved to 'existing 
widths only' and that 'the City Engineer report back on loading bays where absolutely 
necessary'. This report contains a recommendation regarding loading bays, and a 
restatement for Council's information of the basic factors underlying our earlier 
street width recotmnendation. 

QN-STREET LOADING 

The curb area in the West End is required for loading, since most buildings in 
the area rely on large doors fronting the street for delivery of furniture or other 
bulky items. While the We.'jt End Plan proposes that new buildings provide a major 
access to the lane, the existing situation will continue for a long time. The need 
for vehicles to stop at the curb will continue and the high resident population 
will mean a relatively high frequency of this type of curb use. 

Local widenings for on-street loading bays would have to be situated at a 
number of places along each block to provide a reasonable level of service to the 
fronting properties. This would result in two or three bays being located on the 
length of the block at positions determined by local building size and tree spacing. 
A bay would only require to be 3 feet wider than the 24. foot pavement to provide the 
clearances referred to below, and some 4,0 feet in length to accommodate trucks. 
Utilization of the boulevard would downgrade the appearance of the street by altera- 
tions to the curb alignment and the necessary five additional signs. It is my view 
that it is better to maintain the loading opportunity uniformly along the street as 
is the case now. 

The provision of loading bays by selected 3 foot widenings on West End local 
residential streets is submitted for G0NSIDERATIC8I. 

THE QUESTION OF STREET WIDTHS 

A variety of factors. Including the requirement for loading at the curb, were 
connldorod before our ptreet. width recommendations were made. Since in our view, 
oifTnl riofint. roduoMono in public pnfety renult from the adoption of existing street 
wldtlin rfithei' ilimi our roooiiuuoridod widtho, we feel obliged to present, for Council's 
information, the factoru underlying our ofjrller rocomniotidntioii. 

PARKING ON-STREET 

The parking problem in the West End was identified by the West End Opinion 
Poll (1972) as the major source of dissatisfaction to the residents. Parking 
proposals for the West End will, of course, be dealt with by having full public 
participation, and the final scheme cannot be anticipated in detail; however, on- 
street parking in most areas will certainly continue for some time into the future. 
For example, in the area west of Denman, now under consideration for local improve- 
ment, on-street parking will be required unless residents and visitors are to walk 
long distances (1-2 blocks). This affects the roadway width (clearance) available 
for normal road users and emergency vehicles. 


Cont'd 
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ROADWAY CLEARANCES 

A typical parked car takes up 7 feet from the curbj a loading truck takes up 
8-9 feet ftcsm the curb. With a 24. foot pavement, clearance between a parked truck 
and a car pulled as far as practical to the far side of the street will be only 8 
feet. 

For the following discussion, the 8 foot clearance will be assumed since the 
combination of a car on one aide and a truck on the other is fairly common. 


CONSEQUENCES OF TIGHT CLEARANCES 

On local access streets where vehicle flows are low, a high level of service 
is not required for drivers. Low speeds are appropriate to the short local journeys 
being made by them and the environmental needs of the residents with respect to 
traffic noise and conflict should be paramount. The development of the West End 
barrier scheme by this department demonstrates how this approach has been engineered 
to effect the environmental improvements defined in the West End Policy Guidelines. 

The necessity to preserve the boulevard trees in this case, justifies reducing 
the 36 foot wide pavement normally required for a high density areaj however, we 
believe that there are real disadvantages to a 24 foot pavement as opposed to a 
nominal 27 foot pavement, and these disadvantages are not offset by any substantive 
benefits. The genuine public concern expressed over the issue stems, in our view, 
from the history of the issue and from the simplistic 'trees vs streets' position 
taken by the West End Planning Team to publicize the question. 

The existing streets do not provide adequate access for fire apparatus, which 
are normally 8 feet wide plus 2^ feet for rear view mirrors. These mirrors are 
regularly knocked off in moving through tight quarters in the West End. Fire Chief 
Konig has advised us that he has also encountered situations with the present street 
widths where fire apparatus on calls have been unable to use their normal route due 
to narrow clearances. 

He is concerned that the decrease in choice of access routes as a result of 
construction of mini parks, together with the chance of finding 24- foot streets 
effectively blocked by parked and stopped vehicles, will lead to fire or inhalator 
calls being answered too late. 

The use of lanes as access routes for fire trucks is not appropriate because 
of the difficulty in maneuvering into the lanes from the street and because of the 
unde sir ability from a safety standpoint of using lanes as a route for any distance. 
Fire fighting personnel must, in any case, rely on the street entrances to identify 
buildings and gain access. 

A 3 foot increase in overall street width, from 24- feet to 27 feet, provides 
an additional 30-35^ of driving roan between stopped vehicles and a 20^ increase in 
driving room even when only a loading truck is at the curb. This change would 
substantially improve reliability of access for fire apparatus in the crttlcfil hi^h 
rise area. This is the major argument In favour of 27 foot streets. 

CRITICISMS OF THE PROPOSED 27 FOOT WIDTH 

In my view, there are no disadvantages to the 27 foot width j the disadvantages 
suggested by the citizen briefs are discussed below: 

' Extra Cost ' 

The curbs on 27 foot streets in the West End require renewal and 
over 50^ of the curb sidewalks on Gilford and Chilco Streets are to be 
replaced as part of the mini park/pathway system. There will, therefore, 
not be any significant reduction in cost due to the narrower widthj 
based on present contract prices, the saving would be about 5^, or 10 
to 15 cents per foot on the local inqsrovement. 

' Fear of Increased Car Voltmie and Speed and Increased Accidents ' 

These criticisms are essentially the same since the reasons advanced 
for expecting a higher accident frequency are higher vehicle volume and 
speed. The present barrier system excludes extraneous and through traffic 
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from the area, leaving the street systems to be used only by local traffic. 
The mini parks and further barriers being planned will continue the 
restrictive effect. This will control both volume and speed on these 
streets, and this control, coupled with the increase in visibility and 
increase in clearance offered by the extra 3 feet in width, should resxilt 
in a reduction in accidents on local streets. Certainly, our data do not 
support any accident increases; for example, accidents from January 1971 
to mid 1973 are lower on Nicola (30 feet wide) than on Broughton (24. feet 
wide) without any barrier treatment. 

' Damage to Trees ' 

The nominal 27 foot width we proposed would not have affected the 
West End trees. As pointed out in one of the citizen briefs, quoting 
Dr. Neill from the Department of Horticulture at tJ,B,C., a two foot 
clearance between trunk and the proposed curb woiild be adequate to 
ensure healthy trees. The widths proposed in our report were specifically 
selected to provide two feet clearance between tree and curb while pro- 
viding as close to a 27 foot width as possible. We have considerable 
experience in pavement construction on treed streets without damage to 
trees. 

SUMMARY 


The proposed width of local residential streets in the West End was determined 
by considering parking and loading service needs and establishing minimal clearances 
for fire emergency vehicles. It was not determined by giving undue weight to the 
convenience of motorists, although this is enhanced by slightly wider streets. The 
wishes and preferences of local residents were properly recognized and appropriate 
attention was given to maintaining the healthy development of the existing boulevard 
trees. Since in our opinion the essentieil service and public safety needs of the 
area are not adequately safeguarded by the 24- foot width, I and the Fire Chief feel 
compelled to advise Council of the background to earlier recammendation, and of 
our present concerns," 


FOR CO'JMCll ACTION SEE PA<:E(S) ..i^^^i^ 
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SOCIAL SERVICE & HEALTH MATTERS 


RE COMMENDAT I ON 

1 . Interim Standards for Marinas 

The Medical Health Officer reports as follows: 

"At the October l6th meeting of the Coramlttes (Special Committee 
of Council re False Creek and Standing Committee of Council 
on Waterfront and Environment) It was "RESOLVED that the Medical 
Health Officer be advised that the Joint Committees approve In 
principle the matter of Interim standards for marinas pending 
the enactment of regulation by the Provincial Government and that 
the suggested Interim standards considered this day be referred 
back to the Medical Health Officer for amending as per the 
Instructions for report back to the Committee and that such 
report contain comment on the matter of retroactivity of 
application of Interim standards." 

Appended to this report are the revised "interim Standards 
Ctovernlng Marinas and Waste Disposal from Watercraft". Only 
minimal revisions were required (following the last meeting of 
the Joint Committee) as the Coast Floating Homes Association 
has met with us further and withdrawn many of the objections to 
the proposed Standards. A letter from the Coast Floating Homes 
Association Is attached. 

On the Issue of retroactivity. It Is my understanding that the 
standards represent a policy proposal to Council, which. If 
accepted by Council, constitute an Instruction to the Medical 
Health Officer for approval of development permits on new 
Installations within the City. They do not In themselves, 
therefore, have the force of law, and the question of retroactivity 
Is, therefore, not relevant. Should the Provincial Government 
pass Marina Regulations under the Health Act, then the question of 
retroactive application to existing development would be another 
matter altogether." 

The Medical Health Officer recommends that Council approve the 
Interim standards for Marinas. 



Departmental Report, March 1, 1974 


(LICENSES - 1) 


LICENSES AND CLAIMS MATTERS 


INFORMATION 


B"5 


1. 


Extension of Time for SundaY Sports 


The Corporation Counsel reports as follows: 


At its meeting on February 19th, 1974, Council passed the 
following resolution: 

"THAT this report of the Corporation Counsel be 
received; it being understood that the Corporation 
Counsel will report further on sports activities 
not being restricted to concluding at 6:00 p.m., 
as referred to in the following excerpt from By-law 
No. 3711, Section 3(b): 


The time limits are prescribed under section 206A of the 
Vancouver Charter which limits the time that a person may 
provide for or engage in any public sport as being between 
1.30 and 6.00 p.m., and it is for this reason that the 
By-law section reads as it does. It cannot be amended 
as suggested in the resolution. 

The above is submitted for the INFORMATION of Council. 


2. Vanport Hotel - 6U5 Main Street 


The Medical Health Officer reports as follows: 

City Council at its meeting on February 5, 1974 moved 
that: 

"Liquor Control Board be requested to suspend 
the Vanport Hotel liquor license until such 
time as the premises meet the requirements 
of the Vancouver City Health Department." 

The Medical Health Officer reports that an inspection 
on February 18, 1974 indicated that the Vanport Hotel 
now meets minimum standards required by the City Health 
Department . 


The above is submitted for the INFORMATION of Council. 


no such game or sport shall be commenced before 
half past one o'clock in the afternoon or be 
continued after six o'clock in the afternoon.'" 


FOR COUNCIL ACTION SEE PAQE{S) J^.ik. 
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FIRE & TRAFFIC MATTERS 


CONSIDERATION 

1 . Litter From Trucks - Marpole-Fraser Area 
The Corporation Counsel reports as follows: 

"*The following communication has been received by the City 
Clerk from the Secretary to the Police Commission: 

'I wish to advise you of the following Resolution passed 
by the Board of Police Commissioners at its meeting of 
February 14th, 1974: 

"A letter was received from the Marpole-Fraser Chamber 
of Commerce complaining about the litter from trucks 
travelling from mill to mill, particularly on Kent Street. 
They stated that they had made complaints over the last 
6 months, but they appeared to be ignored. They requested 
the Board to make representation to have the penalty for 
infractions of the Litter Act increased, and that the area 
in question be policed on a regular basis. 

The Chief Constable advised that the Truck Squad had 
been giving special attention to the area of Kent Street, 
from Main to Fraser, on a twice weekly basis for the past 
year, and 14 Summonses had been issued under Section 
99(2) (a) of the Street and Traffic By-law. He said the 
fine for such violations had recently been increased from 
$10.00 to $15.00. 

MOVED : 

A. THAT City Council be requested to consider increasing 
the present fine for the first violation of Section 
99(2) (a) of the Street and Traffic By-Law and increas- 
ing it further for subsequent violations. 

B. THAT the Marpole-Fraser Chamber of Commerce be advised 
of the present enforcement action taken by the Truck 
Squad, and that the Board has requested City Council 
to consider increasing the present fine for violations 
of Section 99(2) (a). - CARRIED."' 

The request of the Commission can be met in part, in that 
Council can impose a minimum fine for an offence under any 
particular by-law. Section 99(2) (a) referred to by the 
Commission creates an offence for failure to keep a truck 
box securely covered so as to prevent spillage. 

A Minimum fine for the offence could be enacted by Council, 
but there is no power to set a scale of fines related to 
the frequency of offences." 

The foregoing report is submitted for the CONSIDERATION of Council. 
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REPORT TO COUNCIL 


STANDING COMMITTEES OF COUNCIL ON CIVIC 
AND COMMUNITY DEVELOPMENT 


February 19, 1974 


A Joint meeting of the Standing Committees of Council 
on Civic and Community Development was held in the No. 1 
Committee Room, third floor. City Hall, at 9:00 a.m. 


PRESENT ; Aldermen Hardwick (Chairman) , 

Massey, Volrich, Rankin, Marzari, 
Harcourt . 

ABSENT ; Alderman Bowers 

Alderman Pendakur on leave 

COMMITTEE CLERK : M. Clark 


INFORMATION: 


1. West End Plan 

At a Joint Meeting of the Standing Committees of Council on 
Civic & Community Development on December 11, 1973, the following 
was passed: 

" RISOLVED that the West End Plan - draft II (general plan) be accepted 
as a progress report and subject to - 

(a) further refinement by Civic Officials as noted 

(b) the input of various Committees as per the referrals today 

(c) a public meeting of this Joint Committee in the West End. 

the final report be submitted to Vancouver City Council. 

FURTHER RESOLVED that the West End Team be instructed to report back 
in February, 1974, such report to contain firm recommendations for 
new zoning regulations reflecting the neighbourhood plans and such 
other matters as may be needed for further implementation." 


The meeting of the Joint Committees held this date received 
the report of the West End Team, "West End Zoning", as well as 
a report from the Director of Social Planning of the same title. 
These reports and the attached draft by-laws were previously 
circulated to each member of Council and are on file in the City 
Clerk's Office. 

It was accepted that both reports contained many similarities. 
They each stress the necessity of urban design guidelines; greater 
administrative discretion in the hands of the Director of Planning; 
a concern for the conservation of usable open space and of historic 
structures; a commercial-residential mix in standard residential 
communities; and the addition of townhouses as an allowed new use. 

Mr. Jonathan Baker presented the report on behalf of the 
Director of Social Planning and reviewed the draft by-law. The 
report cited criticisms of conventional zoning by-laws: 
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Civic & Community Development 
February 19, 1974 

Clause 1, continued 


(1) Inflexibility discourages innovative design. 


(2) Control of density, via the floor space ratio, 
provides an incentive to produce the maximum number 

of units on any site. This results in a proliferation 
of small bachelor suites, amenity areas are discouraged, 
and administration is complex. 

(3) The bonus system has been criticized both for 
economic reasons and for the fact that incentives 
to provide such amenities as plazas or parking 
tend to remain in effect too long. 

(4) Site and setback regulations result in unused or 
unusable open space. 

(5) Parking requirements, which greatly increase costs, 
are not related to demand. 


(6) Exclusion of commercial uses creates zones of 
monotonous repetition. 

The special features of the draft by-law submitted by the 
Director of Social Planning were itemized as follows: 


(a) Density is measured by units per acre, rather than 
floor space ratio. Floor space ratio encourages 
more and smaller units in order to provide maximum 
return per square foot of development: thus, it 
provides an incentive for increased density in terms 
of persons and units. Floor space ratio really 
becomes another form of bulk control, rather than 
population control. 

(b) While small-scale developments would remain residential 
as at present under RM-4A, large-scale Planned Unit 
Developments could occur in sites over one-half block 
in which a predetermined mix of commercial and residen- 
tial uses would be allowed. 


(c) Conservation of the facades of old buildings would be 
encouraged by permitting certain commercial uses, such 
as restaurants or offices. 


(d) Procedurally, the City would become involved in the 

site planning processes at an earlier stage of development, 

Mr. John Coates reviewed the report of the West End Planning 
Team on behalf of the Team. Again, concerns regarding the current 
zoning were expressed. 


(a) the uniformity of set backs 


(b) the unusable nature of resulting open areas around 
buildings 

(c) the difficulties of developing on small site of 8,600 
sq.ft. and smaller. Included in the latter is the fact 
that townhousing is not presently a permitted use. 

(d) the narrow corridors, small public areas and small 
balconies which are considered to result from the inclu- 
sion of such items in the measurement of density. 
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(e) the 'blanket zoning' approvals which have not recog- 
nized the uniqueness of certain sites and areas, e.g. 
although high rise development is considered desirable 
for most areas of the West End, such use is not desirable 
along waterfront areas where much of it has developed 
under CM- 4 zoning. 


Highlights of this report included: 

1. A form of administrative discretion be vested in the Director 
of Planning; 

2. The formation of a Local Planning Commission to work with a 
local planner to provide local advice upon discretionary develop- 
ment permit applications. 

3. New zoning schedules, some uniquely designed for application 
to the West End. 

4. New uses such as townhouses and convenience commercial uses 
in residential areas. 

5. New regulations would eliminate current incentives for under- 
ground parking; permitted building height would be set at 4 
feet with discretionary approval of additional height vested in 
the Director of Planning; 

6. Residential density be measured in units per acre in <x>mbination 
with a maximum floor space ratio. 

7. Current incentives for low site coverage be eliminated. 

8. An urban design consultant be appointed to work with the West 
End Planning Team to formulate detailed regulations. 

Committee members expressed concern in regard to the resultant 
effect of some of the proposals in the reports: 

— the considerable discretionary power placed in the hands 
of the Director of Planning. 

— the lack of an upper limit on the height of buildings 
in the West End. 

— the effect of measuring density by units per acre rather 
than by floor space ratio. 

— a Local Planning Commission might slow down development 
permit applications. 

City Consultant Brahm Wiesman made several points in commenting 
on the two reports, stressing that both draft by-laws are in skeleton 
form and require the preparation of urban design guidelines. The 
proposal to measure density by a different method would cause, he 
suggested, both technical and social problems, the latter being 
an area that only council could comment on, not the professionals. 
The inference he drew from the report of the Director of Social 
Planning was that densities may be increased, an area that would 
have to be explored. 
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After considerable discussion, the Joint Standing Committees 
of Council on Civic and Community Development; 

RESOLVED: 

THAT the report of the West End Planning Team entitled "West 
End Zoning" and the Report of the Director of Social Planning 
entitled "West End Zoning" be received; 

FURTHER, THAT the subject reports be referred to Brahm 
Wiesman, Consultant, for analysis and report back to the Joint 
Committees; and 

FURTHER, THAT the question of the appointment of an urban 
design consultant to work with the West End Planning Team be 
referred to City Council "In Camera". 


The meeting adjourned at 11:10 a.m. 


FOR COUNCIL ACTION SEE ^kQl[S) M/I-.- 


REPORT TO COUNCIL 


STANDING COJMMITTEE OF COUNCIL 
ON SOCIAL SERVICES 


February 20, 1974 

A meeting of the Standing Committee of Council on Social Ser- 
vices was held on Wednesday, February 20, 1974 in the West End 
Community Services Centre, 1655 Robson Street at approximately 
12:15 p.m. 

PRESENT: Alderman Rankin (Chairman) 

Aldermen Gibson and Marzari 

ALSO PRESENT : Mr. R. Butler, Department of Human 

Resources 

CLERK : M. Kinsella 

RECOMMENDATION AND INFORMATION 

1 . West End Community Services Centre 

This special meeting of the Social Services Committee was to 
provide an opportunity for the Committee to discuss with the staff 
of the West End Community Services Centre various problems which 
have arisen with respect to the physical plant, location and manage- 
ment of the facility. Attached for the information of Council are 
relevant reports from Dr. J. Blatherwick, Burrard Unit Medical 
Officer; Mr. R. A. Dunbar, Burrard Unit-West End and the Police 
Department. All of these reports made comment on the poor loca- 
tion of the building, which is further complicated by the lack of 
adequate signing — the only sign at present is a small make-shift 
sign in the window at the entrance. Other items raised by the 
reports and discussed in detail by your Committee with the staff 
of the West End Community Services Centre, the Medical Health 
Officer and Mr. Butler were: 

(a) Security of Building: at present the West End Unit does not 

have any City security staff — janitorial service is 
provided for two hours every second night. A 63-year old 
V.O.P. worker is used for evening pre-natal classes. No 
person is available for weekend security, therefore the 
building is unable to be used by the community on weekends 
or, in fact, most evenings. 

(b) Receptionist position: there is a great need for a well- 

trained perceptive staff person in this position. How- 
ever those present at the meeting maintained that the 
current classification of the position (P.O. 7) is not 
conducive to attracting the calibre of person required 
for this job. Also it was suggested that In-service 
training is necessary for the person filling the recep- 
tionist position. 
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(c) Management of the Centre: there is a management team comprised 

of representatives from Health, Welfare, Health Care and 
Aging, Probation, V.O.N. , and Police, which meets once a 
month to discuss common problems and plans for general 
programmes. However, there is no one person with actual 
responsibility for the on-going effective management of 
the centre. Staff continually experience frustration 
because of the need to go through set administrative 
channels in order to obtain approval for innovative 
programmes, needed equipment, departures from staff 
procedures laid down by the various departments operating 
from the centre, the need for the Welfare Department to 
conform to the new wervice boundaries which were estab- 
lished some time ago in order to make delivery of service 
more efficient. Mr. Butler advised that it is anticipated 
that the Welfare Department will be working within the 
amended boundaries within the near future. 

(d) Clerical Staff: responsibility for clerical staff should be 

vested in one department rather than at present where 
two of the staff are the responsibility of the Health 
Department with a third person being employed by the 
Welfare Department. 

(e) Front Area: At present the front entrance area is hazardous 

particularly during wet weather . Several people, including 
some pregnant women, have fallen in this area. A non- 
skid mat has been installed at the front entrance area, 
but once off the mat, the slippery condition remains. 
The Management Team has on numerous occasions requested 
carpet for this area. 

(f) Information Pamphlet: the Management Team prepared an infor- 

mation pamphlet six months ago, but this has not yet been 

approved by the Health Department. Staff present felt 

that a pamphlet of this type would generate considerable 

public interest and use of the facility. 

There was general discussion on the means of resolving the pro- 
blems raised by staff of the West End Community Services Centre. 
Your Committee also heard from a representative of the Police Depart- 
ment who stated that the Police Department had wished to use space 
in the centre for a drop-in office, however there is not enough 
foot traffic in the area, parking is difficult to obtain and the 
location of the office is not clearly visible to the public. 
Therefore this facility is not suitable for use by the Police De- 
partment . 

The staff advised that they will shortly be submitting a requGst 
to the Official Traffic Commission for a crosswalk at Robson and 
Cardero to facilitate public access to the building. 

There was consensus on the need for a position of Manager of 
the West End Community Services Centre. This person should be res- 
ponsible for the day-to-day management of the centre. However, in 
order for him to be effective, all staff currently working out of 
the unit should be seconded to the West End Community Services 
Centre and put under the supervision of the Manager. It was also 
agreed that while the Manager would have responsibility for deli- 
very of services from the unit, staff would still be responsible 
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to their departmental supervisor on questions of programme qualifi- 
cation. Both Dr. Bonham and Mr. Butler were in agreement with the 
proposal that their staff be seconded to the West End Community Ser- 
vices Centre. it was also agreed that the Manager of the Services 
Centre have access to appropriate department heads in order to fa- 
cilitate efficient operation of the centre and ensure full utiliza- 
tion of the facility by the public. 

RECOMMENDED 

THAT Mr. R. A. Dunbar, Social Work Consultant, Health Depart- 
ment, be appointed Manager of the West End Community Services 
! Centre and that the Medical Health Officer assign him to the 

Centre on a full-time basis. 

I 

j Following further discussion it was 
RESOLVED 

A. THAT the Manager and the Management Team of the West End 
Community Services Centre submit to the Standing Committee 
on Social Services as soon as possible a budget detailing 
the items necessary to improve the delivery of service 

to the public, e.g. security staff, receptionist up- 
grading and carpet for the front area; 

B. THAT the Manager and the Management Team of the West End 
Community Services Centre submit to the Standing Committee 
on Social Services in one month's time a report outlining 
the objectives of the unit, proposed terms of reference 
for the Manager's job. There should also be a report 

! back on objectives of the various departments and agencies 

! operating out of the West End Community Services Centre to 

assist the Manager and the Management Team in relating 
i management at the unit level to departmental objectives. 


The meeting adjourned at approximately 2:45 p.m. 


FOR COUNCIL ACTION SEE PAGE(S) C „ 

i 

! 

! 


I 


mi 


CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 


A Regular meeting of the Council of the City of Vancouver was 
held on Tuesday, March 12, 1974, in the Council Chamber at approxi- 
mately 2:00 p.m. 


PRESENT ; Mayor Phillips 

Aldermen Bowers, Gibson, Harcourt, Hardwick, 
Linnell, Marzari, Massey, Pendakur, 
Rankin and Volrich. 

CLERK TO THE COUNCIL: D.H. Little 


The proceedings in the Council Chamber were opened with prayer. 


ACKNOWLEDGEMENT 

The Council acknowledged the shamrocks that were displayed in 
the Chamber, courtesy of the Park Board, in recognition of St. Patrick's 
Day. The Clerk was requested to convey Council's appreciation. 

The Mayor acknowledged the presence in the Council Chamber of 
students from the Employment Orientation Class of Vancouver City 
College, under the direction of Mrs. MacDonald, and students from 
the Prince of Wales Mini-School, under the direction of Mr. Dane 
Clarke. 


'IN CAMERA' MEETING 

The City Clerk advised that the 'In Camera' Committee approved 
the items for an 'In Camera' meeting later this day with the exception 
of one, a report from the Standing Committee on Housing dated February 
26, 1974. It was, therefore, agreed the report would be considered 
in open Council. 


ADOPTION OF MINUTES 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 


THAT the Minutes of the Regular Council meeting dated 
March 5, 1974, with the exception of the 'In Camera' 
portion, be adopted after amending the resolution re 
Waterworks 1971-1975 Five Year Plan: Capital Funds, 
on Page 8, to read as follows: 

"THAT the recommendation of the Director of Finance 
contained in this clause be approved . " 


PRAYER 


- CARRIED UNANIMOUSLY. 


MOVED by 
SECONDED 


Aid. Hardwick, 
by Aid. Linnell, 


THAT the Minutes of the Special Council meeting (Public 
Hearing) dated March 5, 1974, be adopted. 


CARRIED UNANIMOUSLY. 
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COMMITTEE OF THE WHOLE 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT the Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY. 


DELEGATIONS 

1. Request for Pedestrian Actuated Signal - 
68th and Granville 


As agreed to by Council on March 5, 1974, a delegation was heard 
from the Marpole Area Council Traffic Committee (Mrs. J. Kjargaard) 
speaking with respect to pedestrian crossing difficulties at 68th 
and Granville Street, and urging the installation of a pedestrian 
operated traffic signal at the location on or before June 3, 1974. 
A brief was filed by the delegation. 

The Council noted Clause 7 of the Official Traffic Commission 
report dated February 28, 1974, dealing with this matter. 

The Assistant City Engineer, Traffic and Transportation Division, 
further explained the situation to Council and indicated that there 
were approximately 4 5 similar situations in the City being examined 
by the Department. 

r-iOVED by Aid. Pendakur, 

THAT a pedestrian actuated traffic signal be installed at 68th 
and Granville Street in conjunction with the opening of the new Branch 
Library in the area approximately July 1974. 

- CARRIED UNANIMOUSLY. 

MOVED by Aid. Rankin, 

THAT a $300,000 appropriation be provided in the City Engineer's 
Budget to provide pedestrian actuated signals in similar locations 
throughout the City. 

(Referred) 

MOVED by Aid. Pendakur, 

THAT the foregoing motion by Alderman Rankin be referred to the 
Official Traffic Commission for report. 

- CARRIED. 

(Alderman Hardwick voted against Alderman Pendakur' s motion) 


DELEGATIONS AND COMMUNICATIONS 

1. Proposed Senior Citizens Housing 
Project - 6th and Maple 

The Council received a delegation from the Royal Canadian Legion, 
Shalom Branch 178, speaking in support of its letter dated February 
22, 1974, wherein the Legion was appealing to the Council to change 
its resolution of January 23, 1973, to permit the development to be 
finalized under the National Housing Act as an alternative to the 
Elderly Citizens' Housing Act. 

Mr. Loomer, the Legion representative, advised that the property 
in question, has been purchased and registered in the Land Registry 
Office. 
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DELEGATIONS AND COMMUNICATIONS (cont'd.) 

1. Proposed Senior Citizens Housing 

Project - 6th and Maple (cont ' d. ) 

A representative of the West Broadway Citizens Committee addressed 
the Council opposing approval of the Legion's request and suggesting 
that concerned parties meet before any further decisions are made. 

MOVED by Aid. Bowers, 

THAT the request of the Royal Canadian Legion to permit the 
development to be financed under the National Housing Act, be granted. 

- CARRIED. 

(Aldermen Harcourt, Marzari, Massey and Rankin voted 
against the motion) . 


During consideration of the foregoing matter. Alderman 
Volrich arrived at the meeting. 


MOVED by Aid. Gibson, 

THAT this matter be deferred for one month at which time a final 
decision on this whole matter will be made. 

- LOST. 

(The Mayor, Aldermen Bowers, Hardwick, Linnell, Pendakur, 
Rankin and Volrich voted against Alderman Gibson's 
motion) . 


2. Vancouver's Dance City Ltd. 
Dance Studio License No. 19648 

The Council noted a letter from the Chief License Inspector con- 
cerning the manner in which Vancouver's Dance City Ltd., 556 Granville 
Street, is conducting its business. The Chief License Inspector 
recommended that City of Vancouver License No. 19648 issued to 
Vancouver's Dance City Ltd. be cancelled. 

- CARRIED UNANIMOUSLY. 

MOVED by Aid. Rankin, 

THAT the Vancouver's Dance City Ltd. be requested to appear before 
Council to show just cause why License No. 19648 should not be can- 
celled. 

- CARRIED UNANIMOUSLY. 

3. Loans re Housing 

A letter dated March 5, 1974, was received from the United Fisher- 
men and Allied Workers' Women's Auxiliary, urging the three levels of 
Government to co-operate in establishing a method of low or interest- 
free loans for the purpose of upgrading existing homes and construction 
of new dwellings. 

MOVED by Aid. Rankin, 

THAT the communication be received. 

- CARRIED UNANIMOUSLY. 


4. Control of Beer Parlours and Other 
Premises in the Downtown Eastside - 
Progress Report 

Council noted a letter dated February 26, 1974, from the Vancouver 
Police Department, submitted as a result of Council's instruction on 
November 27, 1973, where certain actions were taken regarding the 
operation of beer parlours and other premises. The letter from the 
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DELEGATIONS AND COMMUNICATIONS (cont'd.) 

4. Control of Beer Parlours and Other 
Premises in the Downtown Eastside - 
Progress Report (cont ' d. ) 

Police Department commented on the Parlour Dance Hall, New Pender Cafe, 
Broadway Hotel Public House, Columbia Hotel Public House, Dominion 
Hotel Public House, New Dodson Hotel Public House, Stecim Hot Dogs, 
Rainier Hotel Public House and the Commercial Hotel Public House. 

MOVED by Aid. Rankin, 

THAT the report from the Police Department be received and the 
operators of the Dominion Hotel Public House and the New Dodson Hotel 
Public House be requested to appear before Council to show just cause 
why their public house license should not be cancelled or suspended. 

- CARRIED UNANIMOUSLY. 


5. VanDusen Botanical Gardens: 
Floral Hall/Administration 
Building Project 

j 

I The Council noted the following letter dated March 11, 1974, from 

the Chairman of the Board of Parks and Public Recreation: 


" Mb iMurrwd on Friday that ths PiGvlndal Cabinet will 
aupport tha project with an unconditional grant of 
$333,333.33, to ba paid one-half in 1974 and the 
other in 1975. The Cabinet would have oontributed 
the $400,000.00 requested but evidently they have 
a policy of a maxiiiun grant of $333,333.33 to any 
project. 

I hope you will consider the matter again tono rr c w 
and urge Council's sv^iport of at least $333,333.33 
for a reduced project and approval to award a contract. 
The Vancouver F\3undation have agreed to match funds. 
The City %idll receive at leeist $150,000 in on site 
F\aderal labour credits. 

Please let me know if we can appear 2ind provide 
additional information. " 

Commissioner Brown spoke to this subject and circulated an infor- 
mation sheet on the Botanical Gardens. The Superintendent of the Board 
of Parks and Public Recreation advised on reductions made at this time 
compared to the previous submission. Dr. Long, Vice-President of the 
Botanical Gardens and Provincial Government representative on the 
Advisory Board, also addressed the Council. 

MOVED by Aid. Gibson, 

THAT the Council approve an additional amount of $125,000 towards 
the project in order that a contract can be awarded forthwith. , 
on the understanding that a concerted effort will be made to obtnin 
funds from other sources to be applied against this additional $12f),000. 

- CAUKIED. 

(Aldermen Bowers, Har court, Hardwick, Massey and Rankin 
voted against the motion) . 

MOVED by Aid. Pendakur, 

THAT this whole matter be referred to a Special Committee comprising 
Aldermen Gibson, Massey and Bowers for further consideration, taking 
into account the opinions expressed this day, and 
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COMMUNICATIONS (cont ' d . ) 

5. VanDusen Botanical Gardens: 
Floral Hall/Administration 
Building Project (cont ' d. ) 

FURTHER THAT as stated by Council resolution March 5, 1974, the 
Special Committee also consider the matter of the Park Board submitting 
a re-design of the project more in line with the amount of funds already 
authorized by Council. 

- LOST. 


(The Mayor, Aldermen Bowers, Gibson, Hardwick, Linnell, 
Marzari, Rankin and Volrich voted against Alderman 
Pendakur's motion). 


The motion to refer having lost, the motion by Alderman Gibson 
was put and - CARRIED. 

MOVED by Aid. Linnell, 

THAT the communication from the Vancouver School Board in support 
of the Botanical Gardens search for funds, be received. 

- CARRIED UNANIMOUSLY. 


6. Rent Increases - Greater Vancouver 
Apartment Owners' Association 

MOVED by Aid. Harcourt, 

THAT the letter from the Greater Vancouver Apartment Owners' 
Association, requesting to appear as a delegation at the Scime time 
as the Tenants' Council on the matter of rent increases, be approved, 
and that arrangements be made by the City Clerk. 


- CARRIED UNANIMOUSLY. 


The Council recessed at approximately 3:55 p.m., and 
following an 'In Camera' meeting in the Mayor's Office, 
reconvened at approximately 4:30 p.m. in open session 
with the same members present. 


BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS 

A. BOARD OF ADMINISTRATION 

General Report, March 8, 1974 

Works and Utility Matters (March 8, 1974) 

The Council considered this report which contains two clauses, 
identified as follows: 

Cl. 1: Lease of Portion of the West Side of Granville 

Street, South of Beach Avenue 
Cl. 2: Closure of Lane in Block 71, D.L. 541 - Lane 

between Howe St. & Hornby St. , South of Smithe 

The Council took action as follows: 


MOVED by Aid. Harcourt, 

THAT the recommendations of the Board of Administration contained 
in these two clauses, be approved. 

- CARRIED UNANIMOUSLY. 
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BOARD OF ADMINISTRATION-^ DEPARTMENT & OTHER REPORTS (cont'd.) 


Building and Planning Matters. (March 8) 

Larwill Park Bus Depot 

MOVED by Aid. Bowers, 

THAT the recommendation of the Board of Administration contained 
in this clause in the matter of Larwill Park Bus Depot, be approved. 

- CARRIED UNANIMOUSLY. 


Licenses and Claims Matters (March 8) 

Dance Halls - Extension of Closing Hours 

MOVED by Aid. Harcourt, 

THAT, pursuant to request received, permission be granted for a 
delegation to be heard on this matter, and arrangements be left in 
the hands of the City Clerk. 

- CARRIED UNANIMOUSLY. 


Fire and Traffic Matters (March 8) 

Truck Routes and Bridge Capacity 

MOVED by Aid. Harcourt, 

THAT the information submitted by the Board of Administration in 
the matter of Truck Routes and Bridge Capacity, be received. 

(Alderman Marzari requested a report on interim measures on over- 
weight and oversized trucks utilizing residential streets. The 
Mayor undertook to request the City Engineer to report on this 
matter. ) 

Finance Matters (March 8) 

The Council considered this report which contains six clauses, 
identified as follows: 


CI. 

1: 

Investment Matters (Various Funds) 



January, 1974 

CI. 

2: 

Equipment Purchase - Financial Analyst 

CI. 

3: 

Ambulance Service Contract 

CI. 

4: 

Change of Keypunch Equipment 

CI. 

5: 

Liaison Co-ordinator - B.C. Centre Project 

CI. 

6: 

Tender Awards 


The Council took action as follows: 

MOVED by Aid. Bowers, 

THAT the recommendations of the Board of Administration as contained 
in Clauses 1-5 incl. be approved, and the information set out in 
Clause 6, be received. 

- CARRIED UNANIMOUSLY. 


Personnel Matters (March 8) 

The Council considered this report which contains two clauses, 
identified as follows: 

Cl. 1: Hiring Preference - Permanent Employees, 
Provincial Court, Probation Services, 
Prosecutor's and Coroner's Departments 

Cl. 2: Travel by Buyer to Toronto - Combines 
Investigation Trial 

The Council took action as follows: 


cont ' d 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd.) 

Personnel Matters (March 8) (cont'd.) 

MOVED by Aid. Marzari, 

THAT the recommendations of the Board of Administration contained 
in these two clauses, be approved. 


- CARRIED UNANIMOUSLY. 


Property Matters (March 8) 

The Council considered this report which contains five clauses, 
identified as follows: 


CI. 1: Lease Renewal - Situated 1800 Blk. W. 7 Ave. 
CI. 2: Extension of Property Insurance Policy 
CI. 3: Sale of Properties 

CI. 4: Alterations to Comply with New Fire By-law 

Requirements, Englesea Lodge - 204 6 Beach Ave. 
CI. 5: Demolitions 


The Council took action as follows : 


Clauses 1, 2 and 5 


MOVED by Ald.Hardwick, 

THAT the recommendations of the Board of Administration contained 
in Clauses 1 and 2 of this report, be approved and the information as 
set out in Clause 5 be received. 


- CARRIED UNANIMOUSLY. 

Clause 3 - Sale of Properties 

MOVED by Aid. Hardwick, 

THAT the recommendation of the Board of Administration contained 
in this clause be approved. 

- CARRIED. 

(Alderman Marzari voted against this motion) . 

Clause 4 - Alterations to Comply with New Fire 

By-law Requirements, Englesea Lodge - 2 046 Beach Avenue 

MOVED by Aid. Harcourt, 

THAT the following recommendations of the Board of Administration 
as contained in this clause, be approved: 

"It is RECOMMENDED that the Supervisor of Property and 
Insurance be authorized to retain consultants to prepare 
plans and specifications, and to obtain comparative quo- 
tations for the Fire By-law requirements, for later report 
to Council. 

It is further RECOMMENDED that the Supervisor of Property 
and Insurance be authorized to implement rental increases 
as noted in the above report." 

(Amended) 

MOVED by Aid. Rankin in AMENDMENT, 

THAT the second recommendation be deleted and the following be 
substituted : 


"THAT the rentals referred to in the report be increased 
by 9.3% after the required notice to tenants instead of 
the overall average of 10.6% suggested in the report." 

(Carried) 

(Mayor Phillips, Aldermen Bowers, Harcourt, Massey and 
Volrich voted against the amendment) 

The amendment having carried, the motion as amended and reading as follows 
was put and - CARRIED. 


cent ' d 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd.) 
Clause 4 - Property Matters (cont'd.) 

THAT the following recoitimendations of the Board of Adminis- 
tration as contained in this clause, be approved: 

It is RECOMMENDED that the Supervisor of Property 
and Insurance be authorized to retain consultants 
to prepare plans and specifications, and to obtain 
comparative quotations for the Fire By-law require- 
ments, for later report to Council. 

THAT the rentals referred to in the report be in- 
creased by 9.3% after the required notice to tenants 
instead of the overall average of 10.6% suggested in 
the report. . 


B. DEPARTMENTAL REPORT, 
March 8, 1974 


Works and Utility Matters (March 8) 

15th Avenue - Commercial Drive to 
Victoria Drive, Pavement Width 

At the request of the City Engineer, the Council agreed to with- 
draw this report. 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd.) 

B. DEPARTMENTAL REPORT, 

March 8, 1974 (cont'd.) 

Fire and Traffic Matters (March 8) 

Street Closure - Alexander Street from 
Main Street to Maple Tree Square 

MOVED by Aid. Pendakur, 

THAT the recommendation of the City Engineer contained in this 
report in the matter of Street Closure - Alexander Street from Main 
Street to Maple Tree Square, be approved. 

- CARRIED UNANIMOUSLY. 

Finance Matters 

The Council considered this report which contains two clauses, 
identified as follows: 

Cl. 1: Assessment Appeals 

CI. 2: Harbour Park Developments Limited 

The Council took action as follows: 

Assessment Appeals 

MOVED by Aid. Hardwick, 

THAT the recommendation of the Corporation Counsel and the Assess- 
ment Commissioner contained in this clause be approved. 

- CARRIED UNANIMOUSLY. 

Harbour Park Developments Limited 

MOVED by Aid. Hardwick, 

THAT the recommendation of the Director of Finance and Corporation 
Counsel contained in this clause be approved. 

- CARRIED UNANIMOUSLY. 


C. Report of Standing Committee on 
Housing, February 26, 1974 

The Council considered this report which contains three clauses, 
identified as follows: 

Cl. 1: Anchor Hotel 

Cl. 2: Senior Citizens Housing Site - Association of 
Benevolent Craftsmen - Conditions of Sale 

Cl. 3: Activities for Greater Vancouver Regional 
District 

The Council took action as follows: 

MOVED by Aid. Harcourt, 

THAT the information as contained in Clauses 1 and 3 of this 
report be received and the recommendation of the Standing Committee 
as contained in Clause 2 be approved. 

- CARRIED UNANIMOUSLY. 


cont ' d 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd.) 

D. Report of Standing Committee on 

Social Services, February 28, 1974 

The Council considered this report which contains six clauses. 


identified as 

follows : 

CI. 

1: 

Use of City-owned lands for Day Care 

CI. 

2: 

Child Care Facility for Civic Employees 

CI. 

3: 

Mental Patients Association 

CI. 

4: 

Alternate Accommodation to the Bridge 'Y' 

CI. 

5: 

Grant Request - B.C. Association for the 



Advancement of Coloured People 

CI. 

6: 

Problems Encountered by Recipients of 



V.O.P. Cheques 


The Council took action as follows: 


MOVED by Aid. Rankin, 

THAT the recommendations of the Committee as contained in Clauses 
1-3 incl. be approved and the information of the Committee as con- 
tained in Clauses 4-6 incl. be received. 

- CARRIED UNANIMOUSLY. 


E. Report of Standing Committee on 

Community Development, February 28, 1974 

MOVED by Aid. Volrich, 

THAT the information submitted in this report of the Standing 
Committee on the matter of Illegal Suites be received. 

- CARRIED UNANIMOUSLY. 


F. Report of the Official Traffic 
Commission, February 28, 1974 

The Council considered this report which contains seven clauses, 
identified as follows: 

CI. 1: Taxi Use of Downtown Streets 

CI. 2: School Crosswalks on Multi-laned Streets 

CI. 3: On-Street Parking Adjacent to Schools 

CI. 4: Financing of Traffic Signals 

CI. 5: Traffic Signal Controls - Proposed New 

Locations and Modifications 
CI. 6: P.N.E. Parking 

CI. 7: Request for Pedestrian Actuated Signal 
at 68th and Granville 

The Council took action as follows: 

Clause 1 - Taxi Use of Downtown Streets 

MOVED by Aid. Marzari, 

THAT this clause be referred back to the Official Traffic Commission 
to hear representation from the Taxi operators on the subject. 

- CARRIED UNANIMOUSLY. 

Clauses 2, 3 and 4 

MOVED by Aid. Marzari, 

THAT the recommendations of the Official Traffic Commission con- 
tained in these clauses be approved. 


- CARRIED UNANIMOUSLY. 
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F. Report of the Official Traffic 

Commission, February 28, 1974 (cont'd.) 

Clause 5 - Traffic Signal Controls - Proposed 
New Locations and Modifications 


MOVED by Aid. Marzari, 

THAT the part of the clause proposing signal modification at 
Cassiar and Hastings Streets contained on Page 8, be deferred for 
further explanation by the City Engineer, and the balance of clause 
5 be approved. 

- CARRIED 

(Mayor Phillips and Alderman Bowers voted against the motion) . 

Clause 6 - P.N.E. Parking 

MOVED by Aid. Marzari, 

THAT the recommendation of the Official Traffic Commission contained 
in this clause be approved. 

- CARRIED UNANIMOUSLY. 


Clause 7 - Request for Pedestrian Actuated 
Signal at 68th and Granville 


For action on this clause, see Page 2 of these Council minutes. 


G. Street Widths and Loading 
Bays - West End 

The Council noted the following report submitted by Alderman 
Linnell dated March 8, 1974, which was amended by the Alderman with 
the agreement of Council: 

" The Council, at its meeting on Mnrch 5, 1974, when considering 
Departmental Report dated March 1, 1974 from the City Engineer 
passed the following motion: 

"THAT this whole matter be referred to a meeting to 
be arranged by Alderman Linnell, with the West End 
Planning Team and the Fire Chief, for report back". 

On March 8, 1974, at 10:00 a.m. I met with the following staff 
to discuss this matter: 

Flro Chief Konlg 

Deputy Fire Chief Tunlnn 

Ken Dobol 1 , Jack Llsman, Bob Mcdonald, Lynn Ulbel, 
Uyva Crlstall, John Coatos, Barbara Lindsay 

There was a full discussion of all possibilities open to the 
City and It was, 

RECOMMENDED that a pilot project West of Denman Street be 
undertaken on local access streets , subject to the following 
criteria: 

1. All present healthy trees to be preserved. 

2. It Is essential that fire equipment access bo maintained. 

3. A 2-foot minimum "roar of curb' be applied to preserve 
trees within the nominal standard of 27 feet for local 
access streota. 

4. Maintain oii-stroot parking except lor the 2000 block 
Comox Street and the li)00 and 2000 blocks Pendrell 
Street. If the width in these thri-e blocks does not 
meet adequate flro requirements It may be necessary to 
ban parking. If so, delegations should be heard bt'foro 
this decision Is taken. 

5. Loadlnn bays will not be necessary. 

6. Corners to be curbed. 

7. Wheel chair ramps will be built at all corners 


4^ 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd.) 

G. Street Widths and Loading 

Bays - West End (cont'd.) 

MOVED by Aid. Har court, 

THAT this report, expanded to include reference to position re 
Robson, Nelson, Chilco and Lagoon Drive^ be referred back to the 
Committee to convene a public meeting in the area for discussion 
of the Committee's report with citizens concerned, for report back 
to Council. 

- CARRIED. 

(Aldermen Linnell and Rankin voted against the motion) . 


H. Report of Standing Committee on 
Social Services, March 7, 1974 

MOVED by Aid. Rankin, 

THAT the recommendation of the Standing Committee as contained 
in this clause on the matter of Steams Hot Dogs - Extension of Hours 
of Operation, be approved. 

- CARRIED UNANIMOUSLY. 


I. Report of Standing Committee on 
Housing, February 26, 1974 

The Council considered this report which contains two clauses, 
identified as follows: 

CI. 1: City-owned Lands for Housing 

Cl. 2: Provincial Land Acquisition Program 

The Council took action as follows: 

MOVED by Aid. Harcourt, 

THAT the information submitted in Clause 1 by the Standing Committee 
be received and the recommendation of the Standing Committee contained in 
Clause 2 be approved. 

- CARRIED UNANIMOUSLY. 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Rankin, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY. 

MOVED by Aid. Rankin, 
SECONDED by Aid. Bowers, 

THAT the report of the Committee of the Whole be adopted. 


- CARRIED UNANIMOUSLY. 
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MOTIONS 

1. Allocation of Land for Highway Purposes 
1395 East 33rd Avenue 


MOVED by Aid. Rankin, 
SECONDED by Aid. Pendakur, 

THAT WHEREAS the registered owner has conveyed to the City 
of Vancouver, for road purposes, the following described 
lands : 

1. East 7 feet of Lot 16 except the North 10 feet and except 
the South 7 feet now road and the East 7 feet of Lot 17 except 
the West 10 feet now lane. Subdivision 4, Block 5, District 
Lots 391 and 392, 

AND WHEREAS it is deemed expedient and in the public interest 
to accept and allocate the said lands for highway purposes. 

BE IT THEREFORE RESOLVED that the above described lands so 
conveyed by, and the same are hereby accepted and allocated 
for highway purposes, and declared to form and constitute 
portions of highway. 

- CARRIED UNANIMOUSLY. 


2. Closing and Stopping up of Lane West 
of Howe Street between Smithe Street 
and Nelson Street 


MOVED by Aid. Rankin, 
SECONDED by Aid. Pendakur, 

THAT WHEREAS: 


1. The City of Vancouver is the owner of all the streets and 
lanes lying within the limits of the City of Vancouver; 

2. The Provincial Government is acquiring all the lands 
including the lane allowance in Block 71, District Lot 
541, for a development on the site; 

3. The lane in the block is surplus to the City's 
highway requirements; 


THEREFORE BE IT RESOLVED that all that portion of lane 
lying between the production easterly of the northerly 
limit of Lot 1, Block 71, District Lot 541, and the 
easterly production of the southerly limit of Lot 19, 
said Block 71, the same as shown outlined red on plan 
prepared by A. Burhoe, B.C.L.S., dated March 4th, 1974, 
and marginally numbered LF 6904, a print of which is 
attached hereto, be closed, stopped up and title taken 
thereto; and 

BE IT FURTHER RESOLVED that the said closed lane be 
consolidated with the abutting lands to form one parcel; 
and 

BE IT FURTHER RESOLVED that the consolidated parcel be 
conveyed to Her Majesty the Queen in the Right of the 
Province. 


CARRIED UNANIMOUSLY. 
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MOTIONS (cont'd.) 


3. Vancouver City Planning Conunission - 
Functions 


MOVED by Aid. Massey, 
SECONDED by Aid. Gibson, 

THAT WHEREAS the Vancouver City Council has always recognized 
tUo need lor the City to obtain planning advice from outside 
sources ; 

AND WHEREAS the City Council, in 1960, established the Town 
Planning Commission and its terms of reference as follows: 

" (1) to consider and report to the City Council on 

(a) any development plan, prepared under Section 561 
' of the Vancouver Charter, prior to the adoption 

of the same as an official development plan or as 
a revision thereof; 

(b) any proposed zoning by-law or proposed amendment 

to a zoning by-law before adoption by the City Council. 

i (2) To submit a recommendation to the City Council or to the 
j Technical Planning Board, as the case may be, relative 

to any application for a development permit involving 
a conditional use, as prescribed by the Zoning and 
Development By-law, requiring the application to bo 
referred to the Commission. 

(3) To bring to the attention of the City Council any matter 
relating to the planning and development of the city 
which in the opinion of the Commission merits action on 
the part of the Council. '* 

i 

AND WHEREAS it is thought that the effectiveness of this 
Civic body could be improved; 

THEREFORE BE IT RESOLVED THAT the Mayor appoint a Committee 
oi Council to examine various ways and means whereby this 
i4portant function could be improved. 


(Notice) 


Notice was called and recognized by the Chair. 


ENQUIRIES AND OTHER MATTERS 


Alderman Linnell - 

Discussion with Minister of Health 


expressed concern that she 
has been unable to meet with 
the Minister of Health con- 
cerning cemetery matters. 
The Mayor undertook to call 
the Minister and arrange a 
meeting on behalf of Alderman 
Linnell . 


Alderman Volrich - 

City's Parking Garage - Block 52 


requested a report on the fin- 
ancial situation with respect 
to the City's Parking Garage 
in Block 52. The Mayor directec 
the Board of Administration 
arrange for a report on this 
matter. 
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ENQUIRIES AND OTHER MATTERS (cont'd.) 


Alderman Rankin - enquired when the Council will be 

Meeting with the Attorney-General meeting with the Attorney-General 

re Rent Increases concerning rent increases. The 

City Clerk reported that he was 
awaiting notification of such a 
meeting having telephoned the 
Attorney-General's office and 
confirmed the request by letter. 
Alderman Volrich - 
indicated that he had discussed 
the matter with the Attorney- 
General and advised the Attorney- 
General was prepared to meet 
with the Council in Vancouver. 


The Council adjourned at approximately 5:55 p.m. 


****** 


The foregoing are Minutes of the Regular Council Meeting of 
March 12th, 1974, adopted by Council on March 19th, 1974v 
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Board of Administration Report, March 8, 1974 (WORKS - 1) 

WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 

RECOMMENDATIONS ; 

1. Lease of Portion of the West Side of Granville Street, 
South of Beach Avenue (Under Granville Street Bridge) 

The City Engineer reports as follows: 

"Bordignon Masonry Ltd. manufacture T-Beams adjacent to Granville 
Street under the bridge. At present they have beams, forms, timber, etc. 
stored on the street allowance under the bridge without authority. There is 
a surplus portion of road that could be leased to the Company. 

I RECOMMEND that the portion of road shown outlined on plan 
marginally numbered LF 6898 be closed, stopped up and leased to Bordignon 
Masonry Ltd. subject to the following conditions: 

(a) All stored and surplus material presently on the street 
to be first removed to the satisfaction of the City Engineer. 

(b) Term of the Lease to be for 5 years with a one year notice 
of cancellation. 

(c) The rental to be $100 per month plus taxes as if levied. 

(d) The area to be used for access and storage. 

(e) A concrete wall 6 feet in height to be constructed along 
the outer limits of the lease area in a manner satisfactory to the City 
Engineer. The wall to have an opening 35 feet in width at the northern 
end of the wall and a 30 foot opening at the southerly end of the wall for 
ingress and egress. 

(f) No material to be stored higher than the 6 foot concrete wall. 

(g) The lease area to be temporarily vacated when required by the 
City Engineer for bridge maintenance purposes including painting and sand 
blasting. 

(h) The lessee to assume liability in respect to the use and 
occupancy of the lease area including objects or substances dropped or 
falling from the bridge. 

(i) The lessee to Indemnify and save harmless t}ie City from all 
loss and damage to the structure and its appurtenances resulting from the 
lessee occupancy of the premises. 

(j) Site treatment including grading, surfacing and draining, 
etc. are to be to the satisfaction of the City Engineer. 

(k) An agreement satisfactory to the Director of Legal Ser\'ices 
and the City Engineer." 

Your Board RECOMMENDS that the foregoing be approved. 

2. Closure of Lane in Block 71, D.L. 5^+1 - Lane Between Howe Street 
and Hornby Street, South of Smithe Street 

The City Engineer reports as follows: 

"City Council on February 5, 1974- approved the sale of Lots 1 
to 38, Block 71, D.L. 54-1 and the adjacent lane to the Provincial Government., 
The proposed development makes the lane in this block surplus to the City' 3 
highway requirements. 

I RECOMMEND that the lane in Block 71, D.L. 54-1 as shown outJ ined 
red on Plan LF 6904. be closed, stopped up and title taken thereto, subject 
to the following conditions: 

(a) The Provincial Government to pay the cost of removal 
or rerouting of all utilities. 
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(b) The closed lane to be subdivided with the abutting lots 
to form one parcel. 

(c) The subdivision plan to be executed by the City and 
registered in the Land Registry Office. 

(d) The consolidated site to be conveyed to the Provincial 
Government for the agreed price of 4-. 6 million dollars." 


Your Board RECOMMENDS that the foregoing be approved. 
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BUILDING AND PLANNING MATTERS 

RECOmENDATION 


A. 


1 . Larwill Park Bus Depot 


The Director of Permits and Licenses reports a<; follows: 

"On October 23, 1973 Council approved the following recommendation of a Board 
of Administration Report (Property) matters: 

'That the rental payable by B.C. Hydro for the period January 1, 
197'* to December 31, I978 be increased to $190,396.43 per annum 
plus taxes on land and improvements as if levied.' 

When approving the recommendation Council passed the following motion: 

'MOVED 

That the recommendation of the Board of Administration as contained m 
this clause be approved, but that the B.C. Hydro and Power Authority 
be requested to upgrade the passenger waiting rooms at the depot.' 

The Assistant Director, Construction & Maintenance, reports that B.C. Hydro 
has submitted the following proposal to upgrade the passenger waiting rooms: 

a) construct a one storey extension to the existing Depot Building 
of approximately 3,300 sq. ft. in area, which would be used to 
accommodate baggage storage and offices; 

b) increase the size of the women's washroom by adding a lounge and 
a separate wash area; 

c) renovate the remainder of the public area by moving the lockers 
out of the existing waiting space; 

d) provide a new suspended acoustic ceiling with indirect lighting; 

e) carpet the waiting space; 

f) repaint and apply wall coverings to walls; 

g) replace existing wood benches with modern waiting room furniture. 

The estimated cost to do the work is approximately $100,000.00. 

B.C. Hydro and Power Authority have now requested that they have assurance 
that their proposal is satisfactory to City Council. 

It is our opinion that the proposal submitted by B.C. Hydro clearly meets 
Council's request to upgrade the passenger waiting rooms at the Depot. 

It is RECOMMENDED that Council: 

Accept the proposal of B.C. Hydro and Power Authority to upgrade the Depot 
waiting area as shown on drawings and specifications submitted to the 
Assistant Director, Construction & Maintenance." 

Your BOARD RECOMMENDS approval of the recommendations of the Director of Permits 
and Licenses. 


FOR COUNCIL ACTION SEE PAGE(S) 
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LICENSES AND CLAIMS MATTERS 


RECOMMENDATION 

1. Dance Halls - Extension of Closing Hours 

A letter has been received from Mr. Sam Yehia requesting an amendment to the 
Licensp Bylaw to permit Dance Graduation Parties to extend beyond the present 
closirj; times. 

The Chief License Inspector reports as follows: 

"Section 15 of the License Bylaw does not permit dancing in dance halls 
after 2 A.M. . 

The Chief License Inspector may grant a special permit to a 
responsible person, organization or society to extend the hours 
beyond the 2 A.M. closing hour. 

The bylaw does not permit a person under the age of eighteen 
to be in a dance hall unless accompanied by a parent or guardian. 
City Council may grant a permit to the licensed operator of a dance 
hall to allow persons between fourteen and eighteen years of age to 
attend the dance hall subject to certain restrictions. Ore restriction 
provides for a closing hour not later than midnight. Mr. Yehia is 
not a licensed operator of a dance hall and would not be eligible 
for this permit. 

A letter has been received from the Deputy Manager of Provincial 
Liquor Administration Branch suggesting that if the request of Mr. Yehia 
Is approved there could be problems created for his inspectors and 
city authorities. 

The Chief Constable reports this matter as follows: 

'Reference the attached file and letter to City Council dated 
January 17th, 197k from Mr. Sam Yehia. The problems enumerated 
by Mr. Yehia appear to be overstated. A check of traffic records 
for the City of Vancouver in the months of May and June since 
19^9, do not substantiate his "cold blank fact" regarding traffic 
casualties. While there is seme increase in required police 
activity associated with some of the 'Qraduation' celebrations, 
they cannot be considered to be a major police problem. 

I question the benefits of organized all nisjht dances because 
many of the more adventurous youtJi would not wish to participate 
in the structured and controlled activity. 

It is presently within the power of the Chief License Inspector 
to grant special permit for extended hours for the over l8 youth. 
I do not believe that a change in the existing by-law is required 
or advisable . 

A check of Central Records, Vice Section and P.A.S. shows only 
one reported incident involving Mr. Sam Yehia. On Dec. 8-9, 1973, 
members had occasion to attend at 'Image 1' - 661 Hornby St. regarding 
excessive drinking by youths at a 'pre grad' party for soitk l80 
Vancouver Technical School students. The premises were checked by 
members of the Y.P.S. with Sgt. B.M. Smith and at that time Sam Yehia 
identified himself as the promoter and person In charge. He gave 
his age as 18 yrs. (dob Feb. 28/$$) and address as 32 Qlenmore J)r. 
W. Vancouver: - Phone - 922 9601. He stated that he owned his own 
company "Universal Promotions'.' (Copies of PCs reports attached). 


(LICENSES - 1) 
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Clause No.l continued 


A check of B.C. Telephone Information shows no listing for Universal 
Promotions or for Sam Yehia. The telephone no. - 922 96OI givpn by- 
Mr. Yehla and shown on his letterhead, is listed to PJdward Yehia at 
815 Andover Cres. vi. Vancouver. City Directory lists Edward Yehia 
as President of 21st Century Bldrs. s/a. 21st Century Bldrs. are not 
listed." 

It is felt that the present bylaw regulation concerning the operation 
of dance halls provides tlie desired level of control. 

RECOMMEND: TJiat Mr. Yehia's request for an amendment be ret^a?7Pd. 

I have Informed Mr. Yehia of th i;> recommeindati on and h( ;^ti 1 1 
wishes the matter be cons-idetr^d by City Caincil. 

Your Board RECOMMENDS that the report of the Chief License 
Inspector be approved. 

DELEGATION REQUEST - MR. S. YEHIA 


FOR COLTiCIL ACTIOrj SEE S>AZ:(S] 
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(FIRE - 1) 


FIRE & TRAFFIC MATTERS 


INFORMATION 

1 . Truck Routes and Bridge Capacity 

The City Engineer reports as follows: 

"On July 17th, 1973 City Council adopted a report from the City Engineer 
concerning truck operations in Vancouver. This report recognized two major 
tasks as follows: 

A. 'Amend our by-law to be compatible with Provincial regulations 

governing the movement of trucks within the province, and ensure 
that regulations contained in the by-law are realistic in terms 
of conditions existing today on Vancouver's streets. 

B. Critically examine Vancouver's truck route network with regard 
to the needs of the trucking industry and the effect of truck 
routes on adjacent residential areas, businesses, etc. From 
this examination, revise our truck route network to best serve 
the trucking industry at minimum public inconvenience.' 

Part A concerning truck sizes and weights was dealt with in the July 17th 
report. However, in that report it was suggested that a further report covering 
Part B (Truck Routes) should be deferred until November 1973 to allow time to 
collect more data on truck movements, carry out further studies, and allow more 
contact with the truckers themselves. 

In the last few months there has been a considerable amount of public 
concern over the use of certain streets by large trucks, which has been expressed 
mainly in the form of letters to various Aldermen and City Officials. 

At this time further technical information is required concerning the load 
capacities of several bridges in the City. This bridge information must be 
considered during the truck route study because it could be a controlling factor 
in determing the location of some of the truck routes. A report is being forwarded 
to Council requesting authorization to hire consultants to carry out the bridge 
analysis. It is anticipated that if Council approves this report, bridge capacity 
studies will be completed in about three (3) months time. Under these circumstances 
the truck route report should be completed by about July of this year. The 
aforementioned letters would be dealt with immediately after the truck route 
network is approved. In the meantime, each person or agency who has written the 
City in the past four months on this matter will be furnished with a copy of this 
information report. 


Your Board submits the foregoing report of the City Engineer 
for Council's INFORMATION. 
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FINANCE MATTERS 

RECOMMENDATION 

1 , Investment Matters (Various Funds) January, 1974 

(a) Security Transactions during the month of January 1974 

(b) Summary of Securities held by the General and Capital Account; 

(a) GENERAL AND CAPITAL ACCOUNT TRANSACTIONS (PURCHASES) 

Annual 

Maturity Maturity Term Yield 

Date Type of Security Date Value Cost Days % 

Chartered Bank Deposits Receipts and Government Notes 


$10.473.427.19 $10.429.653.66 


10 

Mercantile Bank 

of Canada 

Jan. 14/74 

$1,496,424.94 

$1,494,885.00 

4 

9. 

40 

10 

II II 

II II 

Jan. 14/74 

994.793.72 

993.770.00 

4 

9. 

40 

14 

11 II 

II II 

Jan. 31/74 

1.500.000.00 

1 ,493.537.70 

17 

9. 

29 

18 

Bank of British 

Columbia 

Jan. 28/74 

1.002.479.45 

1 ,000,000.00 

10 

9. 

05 

18 

Mercantile Bank 

of Canada 

Jan. 21/74 

985.469.36 

984,716.66 

3 

9. 

30 

21 

II II 

II II 

Jan. 24/74 

493.210.97 

492,838.30 

3 

9. 

20 

21 

II II 

II II 

Mar. 22/74 

1 .015.534.25 

1 ,000,000.00 

60 

9. 

45 

31 

Mercantile Bank 

of Canada 

Feb. 15/74 

996.870.77 

993,197.30 

15 

9. 

00 

31 

II 11 

II II 

Feb. 1/74 

999.088.46 

998,821.10 

1 

9. 

77 

31 

Ontario Hydro Commission 

Mar. 22/74 

989.555.27 

977,887.60 

50 

8. 

71 


*********************** 

SUMMARY OF SECURITIES HELD IN 
( b ) GENERAL AND CAPITAL ACCOUNTS ONLY AS AT JANUARY 31, 1974 

Type of Security Par or Maturity Value Cash or Book Value 

Short Term 

Chartered Banks Deposit 

Receipts and Government Notes $ 24,095,464.50 $ 23,497,533.93 

Medium Term 

B.C. Hydro & Power Authority 
7% Parity Bonds due Sept. 1/75 $ 398,000.00 $ 401 ,525.59 

RECOMMENDATION 

Recommended by your Board that the report of the Director of Finance 
on Investment Matters (Various Funds) for January, 1974 be approved. 


2 , Equipment Purchase - Financial Analyst 


The Director of Finance reports as follows: 

"The 1974 Finance Department Budget contains a request 
for an electronic calculator for the Financial Analyst who is 
attached to the Director of Finance Office. 

The Analyst is heavily involved in the Five Year Plan 
and the False Creek Development and requires constant use of 
a calculator. Presently the Analyst must leave his office and 
attempt to locate a machine not in use in some other area. 
The Purchasing Agent has provided an estimate of $575 for a 
calculator required for this type of work. 

Cont'd . . . . 
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Clause #2 continued; 


Therefore it is recommended that approval in advance of the 
1974 Budget be given to purchase immediately an electronic calculator 
at an estimated cost of $575." 

Your Board recommends that the foregoing recommendation of the 
Director of Finance be approved. 


3 . Ambulance Service Contract 

Your Board has received the following report from the Director 
of Finance: 

"The current contract with Metropolitan Ambulance Services 
Limited expires March 31, 1974. However, the Province has recently 
indicated it will be taking over ambulance services effective July 1, 
1974. In view of this announcement, we are recommending a continuation 
of our current contract on a month to month basis. This position is 
also being taken by Burnaby and New Westminster, who have agreed to 
continue the current sharing formula at least until July 1, 1974. 
Should the takeover not become effective in July 1974, New Westminster 
wishes to review the cost sharing formula between the three participating 
municipalities. A further report at that time would be required in that 
event. 


Based on the budgets submitted by Metropolitan for years ending 
March 31, 1974 and March 31, 1975 the costs to Vancouver in comparison 
to past years actual expenses would be as follows: 

Vancouver Portion Subsidy Cost Percentage Increase 

Year Ending of Total Expenditures to Vancouver over Prior Year 


March 31, 
March 31, 
March 31, 
March 31 , 


1972 
1973 
1974 
1975 


$ 


Est'd 
Est'd 


805,289 
994,359 
1,107,442 
1 ,275,984 


$336,605 
519,195 
618,328 
757,035 


54.2% 
19.1% 
22.4% 


Therefore costs to Vancouver for the full calendar year 1974 would 
be $722,356. x 618,328 + 3/4 x 757,035). Anticipating that the Province 
takes over Metropolitan operations as of July 1, 1974 the subsidy cost to 
the City in 1974 is expected to be $361,178. 


It is therefore recommended that: 


(a) the current contract be extended by exchange of letters 
agreeing to a month to month extension of the present 
sharing basis between Vancouver, Burnaby and New Westminster. 

(b) the City make a final settlement with Metropolitan as of the 
date of the Provincial Government takeover, based upon the 
Internal Auditor's audit of operations to that date to the 
satisfaction of the Director of Finance. 

(c) all receivables and liabilities of the Company continue with 
the company in the transfer to the Province without any further 
commitment to or from the company in respect of tlie a; - and 
liabilities of the company being considered as asfpt-^ v 
liabilities of the City. In other words the City i claim 
any equity in nor assume any responsibility for th>: ■•■s.r^ts or 
liabilities of Metropolitan Ambulance Services Lt. , beyond 

the contractual agreement to share in net operating costs of 
the operation in Vancouver." 


Your Board RECOMMENDS that the above recommendations of the Director 
of Finance be approved. 


Cont'd 
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4 • Change of Keypunch Equipment 

The Co-ordinator of Data Processing & Systems reports as follows: 

■ The Data Processing and Systems Division currently has a Key Edit Key Punch 
System supplied by Consolidated. Ccmputer Inc. costing $2,121 per month including 
PST. Consolidated is now selling a new version of the Key Edit System that is 
superior to the machine that the City currently has and will sirplify seme of our 
work. The monthly rental on the new machine would be $1,938 including PST for a 
one-year lease or $1,753 for a three-year lease. 

It is reconmended that the new Key Edit System be leased for a three-year 
period at a monthly cost of $1,753, an annual saving of $4,416, the mchine to 
be installed in July, 1974. 

There are twD one-time costs involved in the acquisition of the new machine: 

(a) transportation of the old and new machine to and from Toronto - approximately 
$800. 

(b) The new machines require a new type of working desk. Nine of these desks 
would be required at an approximate total cost of $1,675. 

RECOMMENEATIONS: 

I reccmmend that: 

A. The new Key Edit Keypunch System be leased to replace the present system, the 
length of the lease term to be three years, at a monthly cost of $1,753, 

B. The transportation cost of approximately $800 be approved. 

C. Nine new keypunch desks be purchased at an approximate cost of $1,675. 

D. The Equipment Rentals Account (7030/308) be reduced appropriately for 1974. 

E. The Mayor and City Clerk be authorized to sign a three-year lease contract with 
Consolidated Conputer Inc., after the contrnct has been reviewed and approved 
by Corporation Counsel." 

Your Board RECOMMENDS that the recommendations of the Co-ordinator of Data 
Processing and Systems be approved. 

5 « Liaison Co-ordinator - B.C. Centre Pro.ject 
The City Engineer reports as follows: 

"One of the requests of the Provincial Government in negotiations 
with the City on Blocks 51, 6l & 71 was that the City provide a special 
liaison coordinator for this project. Since most dealings with B.C. 
Centre during the remaining design and construction stages of the pro- 
ject are of an engineering nature, it has been decided that the co- 
ordinator should be in the Engineering Department. The Engineering 
Department has a Project Engineer working with Vancouver Centre but 
this is only one of his many duties and he cannot provide full time 
service as the Province has requested. Accordingly, since the City 
has agreed to provide the special liaison, it is now proposed to add 
an employee to the Engineering Department at Civil Engineer I level 
Pay Grade 2S, for this purpose. 

The City Engineer RECOMMENDS that a Civil Engineer I be added to 
the Engineering Department - Projects Section, at an annual cost of 
$13,000 - $16,000 (1973 Rates) and that $700 be provided for furniture 
and accommo"dation. 

The Director of Personnel concurs with this recommendation." 

Your Board RECOMMENDS the foregoing report of the City Engineer 
be approved. 

Cont'd . . . 
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(FINANCE 


INFORMATION 

6. Tender Awards 


The Purchasing Agent reports as follows: 

"In accordance with Council policy, contracts for the following supplies 
were awarded by the Board of Administration/Purchasing Agent: 

Communication Multi-Conductor Cable 

Supply and Delivery of 24" and 30" Water Pipe 

2 - 30" Butterfly Valves 

Tabulating Cards 

Riding Type Greens Mowers 

Copies of the details of these tender awards are attached. 

Your Board submits the foregoing report for Council ' s INFORMATION. 
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PERSONNEL MATTERS 


RECOMMENDATION 

1. Hiring Preference - Permanent Employees, Provincial 

Court, Probation Services, (including Juvenile Deten- 
tion Home) Prosecutor's and Coroner's Departments 

On April 1, 1974 the Provincial Government will be assuming 
responsibility for the above mentioned Departments and the staff 
involved will become employees of the Province. 

The Vancouver Municipal and Regional Employees' Union has re- 
quested that priority be given to those permanent employees of 
these Departments who might prefer to return to work for the 
City of Vancouver. 

Following discussions with the Business Manager of the Union, 
agreement has been reached on the practices to be followed. 

It is recommended that effective April 1, 1974, and for a two 
year period thereafter, applications for employment with the 
City of Vancouver, the Board of Parks and Public Recreation and 
civilian positions under the Board of Police Commissioners, 
received from permanent employees of these Departments, who as 
of April, 1974 were permanent employees of these Departments, 
be given equal consideration to that given to applications from 
permanent employees of the City, the Board of Parks and Public 
Recreation, and non-uniformed staff under the Board of Police 
Commissioners . 

These arrangements are similar to those which Council approved 
for employees of the Welfare and Rehabilitation Department at 
its meeting of February 25, 1974. 

YOUR BOARD RECOMMENDS that the foregoing recommendation be 
approved. 


2 . Travel by Buyer to Toronto - 
Combines Investigation Trial 

The Director of Finance reports as follows: 

"A senior buyer of the Purchasing Division, Mr. Jim Sydenham, 
has been informed that he will be subpoenaed to appear as a Crown 
witness in a combines investigation trial to be held shortly in 
Toronto. 

Within the last month the City has on request supplied 
copies of bids received over a four year period for tenders on 
lamps, ballasts and luminaires. Subsequently we were advised 
that it will be necessary to have the person responsible for the 
processing of the above noted tenders to appear in Toronto and 
give evidence. Mr. Sydenham dealt with the majority of the tenders 
and it is anticipated the he will be required in Toronto for approx- 
imately seven days. 

Costs 

The information received to date is that the Federal Govern- 
ment will pay the return air fare and an allowance of $35.00 per day for 
food and accommodation. There is no provision for salary costs lost 
by the City while Mr. Sydenham is absent. 


cont ' d 
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Clause No. 2 (cont'd) 

It is RECOMMENDED that since Mr. Sydenham will be incurring 
expenses related to his employment with the City that his travel 
expenses should be based on normal City allowance and that any minor expenses 
not recoverable from the Federal Government be paid for by the City." 

Your Board RECOMMENDS that the foregoing recommendation 
of the Director of Finance be approved. 
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PROPERTY MATTERS 

RECOMMENDATIONS 

1. Lease Renewal - 10' Portion of Lane Adjacent to Lots 

15 & 16, Block 287, D.L. 526 
Situated 18OO Block West 7th Ave. 


lb* Supervisor of Property and Insurance reports as follova: 

"nie B.C. Teachers Federation dedicated for lane pmeposes , the North 10' of 
I Lots 15 A 16, Block 287, D.L. 526, situated in the 1800 block West 7th Avenue. 

By resolution of Council, dated March 9, 1965, the ten foot strip was leased 
j back to the Federation for a five year tera at a rental of $1.00 per annua. 
I sub;)ect to a 30 day notice of cucellation. 
i 

The lease has now expired, and in response to a request for a renewal, the 
City Engineer has approved a further term of five years, conmencing March 1, 
1974, at an annual rental of $160.00, and on the saae terna and conditions 
as the previous lease. The B.C. Teachers Federation has agreed to the 
foregoing teras and It is therefore 

I RECOMMENDED that the portion of lane formerly the North 10 feet of Lots 15 4 

16, Block 287, D.L. 526, be leased to B.C. Teachers Federation for a five year 
I term, comaancing March 1, 1974, at a rental of $160.00 per annua, subject to 
i the same terms and conditions as contained in the lease dated March 9. 1965, 

Tour Board 

I 

BIECOMMENDS that the foregoing recommendation of the Supervisor of Property and 
linaurance be approved. 


2 . Extension of Property Insurance Policy 


The Supervisor of Property and Insurance reports as follows :- 

"On July 3rcl, 1973, City Council approved the quotation 
submitted by Reed Shaw Osier Limited to renew the City's 
Property Insurance Policy for a three year term expiring 
August 1st, 1976. 

Upon receipt of major insurance pjolicies, it is customary 
to forward copies of the contract wording to the Legal Depart- 
ment and to Mr. D. Macdonald, the City's insurance consultant, 
prior to acceptance by the City. In this instance, Mr. Macdonald, 
in conjunction with the Law Department, reported that "the 
renewal policy is completely in line with the Broker's quotation 
in regard to coverage and premium." 

In addition, Mr. Macdonald noted relevant points which were 
revealed in the course of renewing the insurance, all of 
which have now been taken under advisement or resolved except 
for the following in which he states t- 

"The new policy requires the City to provide a review of 
values following each annual anniversary date of the 
insurance. Provision is also made for a three month 
grace period following the August 1st anniversary, i.e., 
November 1st. 

This policy condition would not be considered too incon- 
venient until the three year renewal comes due. On these 
three year occasions, it would be desirable that the 
presentation to underwriters be made available some three 
months prior to the actual expiration of the policy, i.e.. 
May 1st and should be as current as possible. 


Cont 'd 
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(PROPERTIES - 2) 


Clause 2 Cont'd 

It has been suggested that a more convenient time for 
renewal, allowing for conditions in the insureuice industry 
as a whole, as well as the valuation problem, would be 
April 1st. 

This objective could be accomplished by extending the 
existing policy by eight months to expire April 1st, 
1977." 

In view of the foregoing, the Supervisor of Property and 
Insursoice contacted Reed Shaw Osier Limited to seek their 
reaction to the proposal. (The firm has recently merged with 
a large eastern company and is now Reed Shaw Stenhouse Limited). 

A letter has now been received from Mr. B.R. Sibbald, Vice 
President, Reed Shaw Stenhouse Limited, stating that under- 
writers would be prepared to accept ain eight month extension 
of the policy to expire on April 1st, 1977. The additional 
premium for the eight month period would be $52,860.00, based 
on a pro-rata premium extension on current insurable values. 

Your officials are of the opinion that the policy extension 
as proposed by Reed Shaw Stenhouse Limited would resolve the 
problem of valuation deadlines without upsetting the existing 
low premiun rating. 

It is, therefore, 

RECOMMENDED that the proposal submitted by Reed Shaw Stenhouse 
Limited to extend the City's Property Insurance Policy to 
April 1st, 1977 be accepted." 

Your Board 

RECOMMENDS that the foregoing recommendation of the Supervisor of 
Property and Insurance be approved. 


3 . Sale of Properties 

RE: Lot H, Block 32, D.L. 332, Plan ll|6ll|, 

S/S Ancaster between Fraserview & Harrison 
Zoned: RS - 1 


NAME LOT APPROX. SIZE SALES PRICE E.M.V. TERM S CCWDITIONS 


Starlight 
Construction Ltd 


H 


Irregular 


$Uo,6oo.oo 


$37,000 


City 
Terms 


at 9i^^t 


Your Board 


RECOMMENDS bJiat the foregoing aalo by tencior, recoivod by 
the Supervisor of Property and Inauranco be appi'ovod utidor 
the terms and conditions set down by Gii.y Council, boiiig 
in this case the highest offer I'ocoived. 


Gotit 'd 


Board of Administration, March 8, 1974 


(PROPERTIES - 3) 


il. Alterations to Comply with New Fire By-Law Requirements, 
Enp;lesea Lodp;e -- 20i|.6 Beach Ave. 

The '^pervisor of Property and Insuranoe reports as follows :- 

"The Englesea Lod^?e is ein older unit suite, six-storey apartment block, 
located on the waterfront side of Beach Avenue, adjacent to the entrance 
to Stanley Park. 

City Covincil, on March lUt 196? » approved the acquisition of the property for 
park purposes, for the sum of $375,000.00 on the following basis:- 

a. 509^ of the purchase price to be provided from Parks By-Law Funds in 
the 1966 to 1970 Five-Year Plan by deferment of other purchases 
presently anticipated. 

b. the balance of 50^ to be provided from the Land Purchase Fund for 
Future Civic Purposes, this Fund to be reimbursed as far as possible 
from the annual net revenue, after taxes, obtained from the operation 
of the Lodge, pending its demolition. 

c. that the balance remaining as a charge against the Land Purchase Fund 
at the time when it is determined that the building should be 
demolished, be a charge against Park By-Law Funds beyond 1970. 

It was further recommended that:- 

' Council continue to operate the property as an apartment until the Land 
Purchase Fund has been fully reimbursed or for a period of ten years, 
whichever is the greater. ' 

A petition dated November I3, I967. was addressed to His Worship the Mayor 
and City Council, protesting a proposed increase in suite rentals. An extensive 
survey of comparable rentals was carried out for report to Covincil and on 
April 23, 1968, Council appi'oved a program of increasing those rent which were 
low, to properly relate the rentals within the building, by $10.00 per month 
at 8 or 12 month intervals and thereafter to increase rents on existing 
tenancies by 109^ per annum until a market or economic rent is established. All 
new rentals to be set on the basis of market rental. 

In accordance with Council's instructions, a rental structure was established 
to allow for the deferred maintenance, i-enovations and repairs to put the 
building in condition to operate for a ten-year period and to reimburse the 
Land Purchase Fund. To maintain this rental level, increases have been 
implemented at various intervals. The average ann\ial increase since I969 has 
been and the last general increase took place in June, 1972. A further 

increase with an overall average of 10.6^ is due at this time. 

We are now faced with the additional expense for thi alterations and 
installations required to comply with the new Fire By-Law, for which there 
are two alternatives :- 

A. To alter the building to provide two enclosed stairwells and a 
one-hour fire resistance rating in all corridors and egress ways: 

B. To provide an approved sprinkler system to all rooms and areas 
throughout the building. 

Preliminary surveys and costs estimates have been carried out and costs in 
the realm of $67,000.00 are indicated for either alternative. 

This expenditure, while mandatory, cannot reasonably be passed on to the 
tenants by an additional rental increase, but can be recaptured from 
revenue, by operation of the apartment for an estimated three years past 
the original target date of 1977. 

It ip RECOMMENDED that the Supervisor of Property and Insurance be authorized 
to retain consultants to prepare plans amd specif ioations, and to obtain 
comparative quotations for the Fire By-law requirements, for later report 
to Council. 

It is further RECOMMENDED that the Supervisor of Property and Insuranoe be 
authorized to implement rental increases as noted in the above report." 


Cont'd 
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(PROPERTIES - I4.) 


Your Board 

RECOMMENDS that the foregoing Recommendations of the Supervisor of Property and 
Insurance be approved. 


INFORMATION 


5 . Demolitions 


The Supervisor of Property & Insuraonce reports as follows :- 

"I have received and opened quotations from various contractors 
for demolition of the structures listed below and have awarded 
the contract to the low bidders as noted :- 


Property 

1>U5 E. Cordova Street, 
:x)t 2U, Block 53, 

:).L. 196 

502 Rupert Street, 
:ot 1, Blk. 3, 
Ilea. 29, T.H.S.L. 


;i78 E. Cordova Street, 
lot li4 Amd. , Blk. 56, 
II. L. 181-196 

521-23 Parker Street, 
llot 21, Block 2h, 
I. L. 26UA 


:>321 Guelph Street, 
Jl.i of E.| of Blk. lOU, 
).L. 26UA 

>7U-78 Union St. & 

509 Grore Avenue, 

iOts 30 & 31. Blk. 21, 

:).L. 196 


Project 

Public Housing 
For Single 
People 

Rupert Park 
Extension 


Public Housing 
For Single 
People 

Britannia 
Community 
Services 
Centre 


Park Site 
No. 10 


Georgia 
Viaduct 
Replacement 


Successful 
Bidder 

P. Blackall 


Litchfield 
Bulldozing & 
Demolition 
Ltd. 

George Muys 


John Bulych 


City to 
Pay 

$ 9U0.00 
$ 515.00 

$ 950.00 
$ 595.00 


Code No. 
565/1301 

UI89 

565/1202 
5830/U28 


F. T. Gormley 


$ 675.00 UI89/ 


Johnston & 
McKinnon 

Demolitions Ltd. $2,900.00 172/II2O 


The above contr;\cts have boon confirmed by the Board of Administration 
and arc rei;>ortcd to Council for INKUKMATIOW . " 

Your Board submits the foregoing report of the Supervisor of J^roperty & 
Insurance to Council for INFORMATION. 


FOR COUNCIL ACTION SEE PAGE(S) 4//,.^^ "^^1^ 



B-1 


Department Report, March 8, 1974 


(WORKS - 1) 


WORKS & UTILITY MATTERS 


RECOMMENDATION ; 

1. 15th Avenue - Commercial Drive to Victoria Drive, 
Pavement Width 


The City Engineer reports as follows: 

"Alderman Rankin requested a report on the proposed pavement width for 
15th Avenue between Commercial Drive and Victoria Drive because of a concern 
raised by the residents about the pavement width. The local improvement 
petition form sent to residents stated that the proposed width was to be 
36 feet from Commercial Drive to the lane east and 27 feet from the lane east 
of Commercial Drive to Victoria Drive. The residents want the pavement width 
to be 'not less than 33 feet'. 

This report outlines the current conditions on 15th Avenue, discusses 
the philosophy of pavement widths in general and recommends a pavement width 
for 15th Avenue. 


Current Conditions 

15th Avenue is classified a local residential street in the City street 
system and has a strip pavement approximately 30 feet wide from Commercial 
Drive to Findlay Street and a spray cap surface approximately 18 feet wide 
from Findlay Street to Victoria Drive. The immediate area is zoned RT-1 (two 
family dwellings). Approximately three-quarters of the properties on the south 
side of 15th Avenue are double fronting on 15th Avenue and 16th Avenue. The 
properties on the north side of 15th Avenue have lane access and a number of 
properties have garages off the lane. The physical layout is shown on the 
attached sketch. This section of 15th Avenue extends from Commercial Drive to 
the lane east of Victoria Drive. 

Pavement Widths In General 

The determination of pavement widths on residential streets must take into 
consideration the overall concept of the City's transportation system. The 
pavement width standard for local streets (27 feet) has been developed with the 
objective of limiting such a street to use by local traffic and not encouraging 
through traffic. The attached report (submitted to Council in 1966) sets out 
in detail the philosophy behind this standard residential pavement width in the 
City. Unusual conditions do result in modifications to the standard; for 
example, when a local street intersects an arterial street that has other than 
residential use (commercial, etc.) a wider width (36 feet) is established on the 
local street for a short length back from the arterial to accommodate the 
additional parking and circulation that takes place. 

Pavement Width Recommended For 15th Avenue 

Our review of 15th Avenue found no conditions that indicated a wider than 
standard residential pavement width was required east of the 36 feet recommended 
from Comniprcial Drive to the lane east. On-street parking density (which is the 
major far.tor in the convpuience for driving on local streets) was checked and 
found tio be irom 257. occupancy in mid-al ternoon to 40% occupancy in mid-evening. 

Such densities allow sufficient gaps in parked vehicles to allow two cars 
to pass with a minimum of inconvenience. In actual fact because of the 
double fronting properties between 15th Avenue and 16th Avenue some of the 
residents have a higher than normal level of service related to street 
access . 

Accordingly, it is RECOMMENDED that the pavement width for 15th Avenue 
from Commercial Drive to Victoria Drive be 36 feet from Commercial Drive to 
the lane east and 27 feet from the lane east of Commercial Drive to Victoria 
Drive." 
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FIRE & TRAFFIC RATTERS 


RE COMMENDAT I ON 

1, Street Closure - Alexander Street from 
Main Street to Maple Tree Square 

The City Eiigineer reports as follows: 

"In a letter dated February 26, 197<4., the St. Patrick's Day Parade Committee 
request that Alexander Street from Main Street to Maple Tree Square be closed to 
vehicular traffic on Sunday, March 17, 1974- from 12:CX) noon to 6:00 p.m. 

The purpose of the street closure is to provide an area where Irish music, 
singing and dancing may be staged following a St. Patrick's Day Parade which is 
planned for the same day. The closure vd.ll also provide a dispersal area for the 
Parade floats. 

There are no objections to the proposal from a Police Department or Traffic 
Eiagineerlng standpoint, and transit is not affected. 

Vancouver Supply Company at 25 Alexander Street and H.A. Borgerson Ltd. at 
41 Alexander Street were opposed to similar street closures in June, 1973 but were 
cooperative provided that vehicular access to their premises was maintained. 

Arrangements can be made with the Committee to supervise and be responsible 
for the medntenance of this access. 

Accordingly, it is RECOMMENDED that the St. Patrick's Day Parade Committee 
be permitted to close to vehicular traffic, Alexander Street from Main Street to 
Maple Tree Square on Sunday, March 17th, 1974- from 12:00 noon to 6:00 p.m. subject 
to the following conditions: 

A. The applicants enter into an arrangement satisfactory to the 
Corporation Counsel indemnifying the City agadnat any claims 
that may arise from the street closure. 

B. The cost of temporary traffic controls be borne by the applicants. 

C. The cost of any street cleaning required over and above normal 
street cleaning be borne by the applicants. 

D. Any electrical fittings on the street be to the approval of 
the City Engineer. 

E. That the St. Patrick's Day Parade Committee be responsible for 
providing supervision to ensure that vehicular access, for those 
merchants requiring the same, is provided and mgdntalned. " 


FOR COUNCIL ACTION SEE PAGfc(S) 
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FINANCE MATTERS 

RECOMMENDATION 
1, Assessment Appeals 

Tl^e Corporation Counsel and the Assessment Commissioner submit the 
following report: 

"For the year 1974 (as was done in 1972 and 1973), the Assess- 
ment Commissioner placed three companies, which have contracts 
with the National Harbours Board, on the assessment roll as 
occupiers of Crown lands. The companies and the areas are as 
follows : 


Empire Stevedoring Co. Ltd . 
Canadian National Railways 
Casco Terminals Limited 


Crown property as shown on 
N.H.B. Plan No. 5-B-2-842 

Crown property as shown on 
N.H.B. Plan No. 5-B-2-843 

Crown property as shown on 
N.H.B. Plan No. 5-B-l -513 
and 

Crown property as shown on 
N.H.B. Plan No. 5-B-1-512A 


These areas are commonly known as Centennial West, Centennial 
East, Lapointe and Ballantyne Piors. 

At the 1974 Court of Revision hearings each of these companies 
and the Department of Justice appealed the Commissioner's 
decision, and by a two to one decision the Court of Revision 
decided that the aforementioned companies were not in fact 
"occupiers" of the above mentioned lands. 

The Corporation Counsel and the Assessment Commissioner are of 
the opinion that the decision of the Court of Revision is not 
correct, and the consent of Council is required to bring an 
appeal. Accordingly 

IT IS RECOMMENDED that Council consent to the Assessment Commis- 
sioner appealing the decision in respect of each of the above 
properties to the Assessment Appeal Board, and that all necessary 
fees be paid in compliance with the Assessment Equalization Act. 

2 , Harbour Park Developments Limited 

The Director of Finance and Corporation Counsel reports as follows: 

As Council is aware, the City of Vancouver is the sole owner of the 
shares of Harbour Park Developments Limited, following the plebiscite in 1973 
and Council's actions to acquire the Company thereafter. Plans are proceeding 
for the disposal of a portion of the property in accordance with Council's 
action, in order to recover the cost of the Company over and above $2,000,000 
for parks. The Mayor, Director of Finance, and the Corporation Counsel are 
the City's Board of Directors for Harbour Park Developments Limited. 

Because of the largely vacant nature of the site owned by Harbour 
Park Developments Limited, plus the fact that the Company is leasing a portion 
of the property from the National Harbours Board, and further the necessity 
for the Company to pay property taxes to the City of Vancouver on the property, 
amounting to approximately $140,000 in 1974, the Company operates at a fairly 
substantial net loss per year. This of course is another reason to implement 
Council's proposal for the property as soon as possible. 


Cont'd 
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Clause #2 continued; 


Under the special legislation which was obtained at the fall 
session (being the Vancouver Enabling Act 1973) the City has all the powers 
necessary to deal with Harbour Park Developments Limited and implement 
Council's policies with respect to the properties. This power also includes 
that necessary for the City to loan money to Harbour Park Developments Limited 
for operating purposes. An analysis of the expected operating loss of Harbour 
Park Developments Limited for approximately the next year (even though it is 
hopedthat the property will be disposed of before then and the Company wound up) 
indicates a net operating loss of approximately $170,000. 

We therefore RECOMMEND that the City Council approve the City of 
Vancouver advancing operating funds up to $200,000 to Harbour Park Developments 
Limited, as required to cover the Company's operating deficit, including the 
payment of real property taxes to the City. The Company will issue a proper 
debt instrument to the City and the Board of Directors of the Company have 
passed the necessary resolution authorizing such borrowing from the City. 

Special Note: If the eventual wind-up of the Company results in net cost to 

the City in excess of the $2,000,000 for the park portion, then the City will have 

absorb that loss, probably in the Supplementary Capital Budget. 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON HOUSING 


February 26, 1974 


A meeting of the Standing Committee of Council on Housing 
was held in the #2 Committee Room, third floor. City Hall, on 
Tuesday, February 26, 1974, at approximately 10:30 a.m. 


PRESENT ; Alderman Harcourt (Chairman) 
Alderman Rankin 

Alderman Massey (arrived later in the meeting) 

COMMITTEE 

CLERK ; R. Demofsky 


Ad option of Minutes 

The Minutes of the meeting on February 5, 1974 were adopted. 


INFORMATION 

1 . Anchor Hotel 

On January 7, 1974, the management of the Anchor Hotel was 
fined $250 for failure to maintain the premises in a clean 
and sanitary condition. At a meeting of your Committee on 
February 5, 1974, Mr. D. A. Morgan, Director of Environmental 
Health, advised that the Anchor's management was slowly 
improving the premises. However, the rate at which 
improvements were occurring was unsatisfactory to your 
Committee, and Mr. Morgan was instructed to reinspect these 
premises advising management that quicker and more positive 
action was required to bring these premises up to standard if 
they were to retain their rooming house license. 

At today's meeting, Mr. Morgan reported that upon last 
inspection definite improvements had occurred. He reported 
that the rooms were warm, the bedding was clean, the plumbing 
was in working order and that 2 floors had been newly painted. 
It was also reported that 100 matresses needed replacing. In 
conclusion, Mr. Morgan stated that the living conditions in 
this hotel had reached minimal standards and recommended that 
the hotel be allowed to retain its rooming house license. 
He also pointed out that major renovations required will be 
covered in the requirements of the Fire and Lodging House 
Bylaws. After a brief discussion your Committee 

RESOLVED 

That further consideration of this matter be deferred 
pending report back from the Director of Environmental 
Health in one month's time, on further improvements in 
the ma'^P-frrtTient rf -t-ho Anchor Hotel. 


cont ' d 
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standing Committee of Council on Housing 2 

February 26, 1974 


RECOMMENDATION 


2. Senior Citizens Housing Site 

Association of Benevolent Craftsmen - Conditions of Sale 

The attached Planning Department report dated February 19, 
1974, was presented. This report recommended the following 
conditions of sale: 

a. The price agreeable to the City of Vancouver to be negotiated by the 
Supervisor of Property and Insurance. 

b. Lots 10 to 24 and the east 13 feet of Lot 25 plus the adjacent lanes 

be consolidated into one legal parcel at the expense of the Association. 

c. The Association enter into any necessary bulkhead or easement agreements 
with the City of Vancouver. 

d. The Association pay for the relocation of existing sewers (estimated at 
$25,000) or alternatively enter into appropriate easement agreements. 

e. The Association pay for the cost of securimj a 10 ft. x 10 ft. cut-off 
of Lot 26 for lane purposes. 

f. The Association secure the necessary rezoning. it is proposed that the 
Association would make the necessary rezoning application and, prior to 
public hearing, take steps to advise the adjoining community of its 
Intentions. 

g. The Association obtain a development permit. The development shall be 
subject TO the approval of the Technical Planning Board and shall be 
subject to a maximum Floor Space Ratio = 0.75 (to be measured in ac- 
cordance with the RM-3 District Schedule) and a height limit of two 
storeys plus a cellar, or one storey plus a basement. 

h. An option to repurchase the land at the net sales price in favour of 
the City of Vancouver should construction not commence within twelve 
months from the date Council approves tho recommendations in this report. 
Commencement of construction shall be considered to be the point where 
the foundations have been poured and completed. 

i. Date of sale to be ninety days from the 'laic of approval of this report 
or the date of issurance of the developm^-nt permit, whichever i r> the 
sooner. " 

After a brief discussion your Committee 
RECOMMENDED 

That Council approve the sale of city-owned land on 
the west side of Renfrew Street between 5th and 6th 
Avenues, being Lots 10 to 24 and the East 13 ft. of 
Lot 25, plus city lanes, to the Association of 
Benevolent Craftsmen, subject to recommendations as 
outlined in report of Planning Department above. 

Further that Council permit the project to proceed 
on a grant-in-lieu of taxes basis, but that the 
Provincial Government be urged to change its policy 
in regards to senior citizen housing to permit 
municipalities to receive municipal taxes on senior 
citizen housing. 


cont ' d 
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INFORMATION 


3 . Activities for Greater Vancouver Regional District 

The Committee had before it the Greater Vancouver Regional 
District Housing Department Report - 1973 for discussion. 
A general discussion took place regarding the financing of 
modest income housing and it was 

RESOLVED 

That representatives of C.M.H.C., G.V.R.D. and the 

Provincial Government meet with the Standing Committee 
on Housing to discuss: 

(a) Funds available under Sections 43 and 15 of 
the National Housing Act; 

(b) Funds available for development of: 

(i) apartment houses (1 to 3 bedrooms) 
(ii) town houses 
(iii) other area e.g. single family dwellings. 


The Committee recessed at approximately 11:05 a.m. to 
reconvene In-camera. 


FOR COUNCIL ACTION SEE PAGE(S) . .-^/^X 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
COMMUNITY DEVELOPMENT 


FEBRUARY 28, 1974 


A meeting of the Standing Committee of Council on Community 
Development was held in the Council Chamber, Thursday, February 
28, 1974 at approximately 7:30 p.m. 


PRESENT : Alderman Volrich 

Aldermen Harcourt and Rankin 

ABSENT : Alderman Marzari (on civic business) 


CLERK 

TO THE COMMITTEE: R. Henry 


INFORMATION 


1. Illegal Suites 

When dealing with the matter of Illegal Suites the Committee on 
January 7, 1974 passed the following resolution: 

"THAT the Committee meet with interested groups and persons 
to discuss the existing "Illegal Suite" policy as it 
particularly relates to the following areas : 

Hastings Sunrise 

Kensington Cedar Cottage 

Riley Park 

Kitsilano 

West Point Grey 

Woodlands Grandview 

The foregoing appear to be the areas now having a large number 
of secondary suites and the areas which may be interested 
in the consideration of a new zoning category to permit such 
secondary suites as either conditional or outright use." 

Pursuant thereto, the Committee arranged for advertising to 
appear in daily and local newspapers and as a result of the ads 
held a public meeting this day. 

The Chairman opened the meeting by reviewing the existing 
policy and giving the history of the situation. The meeting was 
advised that the present vacancy rate in the City is .2%, whereas 
in 1963 it was 3.7%. The Chairman went on to explain that it was 
the intention of Council that where the residents of an area do 
not wish a change in zoning to permit secondary suites as either 
conditional or outright useithen the wishes of the residents would be 
respected . 

Following the Chairman's remarks delegations were heard as 
follows : 

a) West Point Grey Civic Association (Mr. James Frew) 
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Clause 1 cont'd 

- West Point Grey should remain as a single family dwelling 
area within the provisions of the existing by-law. Sympathetically 
support giving relaxation to hardship cases where the resident 
home owner is depending upon income, but oppose relaxations in 
favour of landlords who are not residing on the premises. Temporary 
hardship permits should not be continued after the property has 
been sold or the status of the home owner has improved, (brief filed. ) 


b) Mr. T. F. Davie 

- Proposed that the present hardship policy be abolished and 
referred to specific properties where he felt inspection should 
be carried out. 


c) North-West Point Grey Home Owners Association (Mr. T. 
Hilmington) 

- Objected to present policy and suggested a referendum be 
held to permit voters to register their views on illegal suites. 


d) West Broadway Citizens' Committee (Mr. Jack Khouri) 

- Related the history of the illegal suite situation and 
referred to the shortage of housing and proposed that suites 
be controlled. He referred to the residential character of 
Kitsilano and emphasized that families should be encouraged to 
remain in the area, and opposed apartments being built that do 
not provide for families. Housing should be provided where the 
need is most acute and quality of wuites or housing should meet 
all by-law standards. Resident ownership of illegal suites should 
be permitted only. Local area planning process should be utilized 
to obtain opinion as opposed to a referendum. 


e) Carol Schmidt 

- Suggested Council had lost control of the planning process. 
She gave an example of a house in a single family area that bought 
for $28,000 3 years ago with poor accommodation in the basement 
suite and sold recently for $60,000. Proposed existing standards 
be improved and any costs charged to the person selling the property or 
real estate agent. Recreational and schooling needs should be examined 
if additional conversions are planned. 


f) Mr. Glen 

- Commented on the housing shortage. Also suggested that 
owners have residency on the premises. 


g) Mr. William Hallom 

- Referred to the West End high density and suggested illegal 
suites should be allowed to continue and referred to the lack of 
safety in high rises should fire occur. 



standing Committee of Council 
on Community Development 
February 28, 1974 


3 


Clause 1 cont'd. 


h) Mrs. Piggott 

- Suggested that illegal suites be permitted where hardship 
is proven. The standard of suites should examined. Plebiscite 
is the only fair way to determine residents wishes before zoning. 

i) Mr. Glen Robertson 

- Referred to the lack of control with substandard suites and 
suggested that owners be taxed according to the revenue from the 
suites and also indicated the necessity for suites because of the 
housing shortage. 


j) Mrs. M. Mitchell (Frog Hollow Information Centre) 

- Suites to meet a standard to be set by a Housing Committee 
of Council. Inspection to be carried out by City inspectors with 
the cost borne by registration fee. The registration fee to be 
utilized for a free central housing registry. Provincial Government 
to be approached to assist home owners upgrade existing suites or 
create new suites. More rental units to be provided at a reasonable 
cost. (Brief filed) 


The Committee then adjourned after explanation by the Chairman 
that officials and the Committee would be giving further consideration 
to this illegal suite policy. 


The Committee adjourned at approximately 9:00 p.m. 


FOR COU?JCiL ACTION SEt FAG£(S> 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON SOCIAL SERVICES 


February 28, 1974 


A meeting of the Standing Committee of Council on Social Ser- 
vices was held on Thursday, February 28, 1974 in the No. 1 Committee 
Room, third floor. City Hall, at approximately 1:30 p.m. 

PRESENT: Alderman Rankin (Chairman) 

Aldermen Gibson, Hardwick and Marzari 

ALSO PRESENT : Mr. J. Denofreo, Executive Assistant 

to the Minister of Human Resources 

CLERK: M. Kinsella 


The Minutes of the meetings of February 7 and 14, 1974 were adopted. 
RE COMMENDAT I ON 

1 . Use of City-owned lands for Day Care 

The Committee at its meeting of January 24, 1974, when con- 
sidering a report from the Supervisor of Property & Insurance dated 
January 18, 1974 listing various City-owned sites which might be made 
available by the City for Day Care, referred the list to the Day 
Care Information Centre for review in conjunction with appropriate 
day care groups and the Community Care Facilities Licensing for 
report back to the Committee with comments on their suitability 
and recommendations re use of specific sites amongst those listed 
in the report. 

Mr. Paul Murphy, Day Care Information Centre, advised that, 
to date, a number of City-owned sites have been inspected by repre- 
sentatives of the Day Care Information Centre and the day care group 
from the area concerned. Before any decisions can be made with 
respect to the suitability of these sites, inspections are required 
by the Community Care Facilities Licensing office. It is hoped that 
these inspections will be carried out within a week or so. 

Mr. Murphy made specific reference to the Fairview Slopes Day 
Care group's activities with respect to location of a suitable site 
for day care. There are three sites currently under consideration 
by this group, some of which are on Provincially owned land. Mr. 
Murphy hopes to have a recommendation before the Committee from the 
Fairview Slopes Day Care group within the near future. He will also 
report back at that time on the results of the negotiations with the 
Province on the use of their land for day care. 

Mr. Murphy advised that the Board of Parks & Public Recreation 
has submitted to him a number of sites which could be considered for 
use for day care. He is presently awaiting a report from the School 
Board with respect to use of school premises and land for day care. 
The Committee requested that this matter be expedited for an early 
report back to the Committee on Park and School Board sites for use 
by day care . 
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Clause No. 1 (cont'd) 

The Day Care Information Centre has completed a survey of day 
care needs in the West End. The West End Planning Team have indi- 
cated their willingness to meet with the Committee and representa- 
tives of the Day Care Information Centre to discuss the survey of 
day care needs in the West End. 

Mr. Murphy advised that the City-owned land. Lots 14 and 15, 
Block 265, D.L. 526, situated on the northwest corner of 6th Avenue 
and Maple Street, has been inspected by representatives of the Day 
Care Information Centre and the Kitsilano Day Care Society for use 
for day care. Mr. Murphy, on behalf of the Kitsilano Day Care 
Society, requested City approval for the use of this site for a 
day care centre . 

Following further discussion, it was 

RECOMMENDED 

A. THAT Council make available to the Kitsilano Day Care 
Society the City-owned site at 6th Avenue and Maple 
Street (Lots 14 and 15, Block 265, D.L. 526) for day 
care on the basis of a two year lease at $1.00 per 
year and request the City Engineer to submit estimates 
on the costs of servicing this site 


B. THAT the Standing Committee on Social Services meet 
with representatives of the Day Care Information 
Centre and the West End Planning Team at an early 
date to consider the West End Day Care Survey; 

C. THAT the oral report of Mr. P. Murphy, Day Care Infor- 
mation Centre, be received. 


2 . Child Care Facility for Civic Employees 

Alderman Marzari queried the Director of Permits and Licenses 
and other officials present on progress with respect to establish- 
ment of a child care facility for civic employees . It was noted 
that part of the model school site at 12th Avenue and Ash Street 
may be available for use by the City for a day care site. Your 
officials have had some exploratory discussions with the School 
Board, who seem amenable to the proposal. However, the property 
is owned by the Province and therefore their concurrence to the 
proposal should also be obtained. 

RECOMMENDED 

THAT Council request the School Board to approve use of 
part of Model School site for use as a day care facility 
for civic employees, subject to the concurence of the 
appropriate Provincial Government Department. 


3 . Mental Patients Association 

Representatives of the Mental Patients Association appeared 
before your Committee to discuss problems encountered with the Depart- 
ment of Permits and Licenses. The following list of inspections by 

cont ' d ... 
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Clause No. 3 (cont'd) 


the Department of Permits & Licenses was submitted to support their 
contention that their programmes are being impeded by City Inspectors: 


Dec. 

10, 

•73: 

Jan. 

24, 

•74: 

Jan. 

28, 

•74: 

Jan. 

29, 

'74: 

Jan. 

29, 

•74: 

Jan. 

31, 

•74: 

Feb. 

11, 

•74: 

Feb. 

12, 

•74: 

Feb. 

20, 

'74: 


M.P.A. Residence, 1754 West 11th - visited by Mr. Jim 
Curran, Dept. of Permits % Licenses. 

M.P.A. Residence, 141 East 7th - visited by Mr. Hipper- 
son, Dept. of Permits § Licenses, and by a representative 
of the Fire Marshal's Dept. 

M.P.A. Residence, 1838 West 3rd - visited by Mr. Haughey, 
Dept. of Permits % Licenses. 

M.P.A. Residence, 141 East 7th - visited by Mr. A. Granger, 
District Housing Inspector, Dept. of Permits 6 Licenses. 
M.P.A. Residence, 2620 West 12th, - visited by Mr. Haughey, 
Dept. of Permits fi Licenses. 

former M.P.A. Residence, 369 East 21st - visited by Mr. 
Haughey, Dept. of Permits f, Licenses. 

M.P.A. Residence, 1838 West 3rd - visited by W. B. Hampton, 
Public Health Inspector. 

M.P.A. Residence, 1656 East 4th - visited by A. Granger, 
District Housing Inspector, Dept. of Permits § Licenses. 
M.P.A. Drop-In Centre, 1982 West 6th - visited by represent- 
ative of Permits 6 Licenses who wanted to know if we were 
still operating as a Drop-In. Through the Standing Cmte. 
on Social Services we were granted an eviction reprieve 
until March 1, '74. We may soon receive another notice to 
vacate and our new Centre will not be ready until at least 
Apri 11, 


The Director of Permits and Licenses reviewed these inspections 
with your Committee as follows : 

1754 West 11th: There are still several requirements out-standing 
under the Building By-law, i.e. minor alterations re- 
quired such as the doors being altered to comply with the 
Fire By-law regulations. Representatives of the Mental 
Patient's Association undertook to carry out the ne- 
cessary requirements. 

141 East 7th: Inspections of this property resulted from neigh- 
bours complaints. It was found that the number of 
people residing there was in contravention of the num- 
ber permitted in a one-family dwelling, as defined by 
the Zoning and Development By-law. On being advised 
by the Director of Permits and Licenses that any per- 
son may make application for a development permit, the 
Mental Patients Association representatives undertook 
to do so . 

1838 West 3rd: Inspection resulted from a complaint to the Fire 

Warden's office. On inspection by the Building Inspector, 
it was referred to the Health Department because of the 
untidy condition of the premises. The Mental Patients 
Association representatives undertook to maintain this 
property in a better condition. 

2620 West 12th: This was a routine inspection by the Department of 
Permits and Licenses. 


1982 West 6th: This was inspected by representatives of the Depart- 
ment of Permits and Licenses to determine whether the 
Mental Patients Association would be vacating the pre- 
mises on February 1st as indicated to the Standing Com- 
mittee on Social Services on November 15, 1973. 


cont ' d 
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Clause No. 3 (cont'd) 

With respect to the property at 1982 West 6th Avenue, the 
Mental Patients Association advised that they had hoped to vacate 
the premises by February 28, 1974, however, they have encountered 
some problems in locating alternate accommodation and would request 
the Committee grant them an extension of occupancy until April 1st. 
The Director of Permits and Licenses advised that there is a devel- 
opment permit application on file for this property which has not 
been dealt with because of Council's decision to permit continued 
occupancy of these premises by the Mental Patients Association to 
February 1st. If the development permit is proceeded with on 
March 1st, the Mental Patients Association will be given 30 days 
to cease and desist operating the premises as a boarding home and 
therefore no further action is required of the Committee. 

There was further discussion on the premises at 141 East 7th 
Avenue, on which the Mental Patients Association have 21 days to 
bring the property up to the requirements of the City's By-laws. 
The Director of Permits and Licenses indicated that consideration 
would be given to extending this period. 

The Mental Patients Association indicated their willingness to 
make any renovations necessary to any of their premises in order to 
comply with the requirements of the Health and Fire By-laws. How- 
ever, they would like some consideration given to relaxing some of 
the other City By-laws because of the financial hardship imposed 
on the Association to comply with them. It was pointed out that 
their group homes are solely supported by the people residing in 
them, most of whom are on welfare and therefore limited funds are 
available for renovations. 

There followed discussion on possible means by which the reno- 
vations might be funded. 

RECOMMENDED 

THAT the Director of Permits and Licenses report back to the 
Committee in three weeks on a proposed new definition within 
the Zoning and Development By-law to permit the Mental 
Patients Association to operate half-way houses in single 
family areas: this definition to only require compliance 
with those City regulations which affect health and safety; 

FURTHER THAT Council request Mr. Denofreo, Executive Assistant 
to the Minister of Human Resources, to convey to the Minister 
of Health, or other appropriate Cabinet Minister, a request that 
monies be made available to the Mental Patients Association to 
permit the Association to make minimal needed renovations and 
modifications to their premises as required under the relevant 
City By-laws; the Mental Patients Association to be given the 
power to enter into contracts for the necessary repairs and to 
draw from the monies granted by the Province any funds needed 
to cover the cost of those renovations and/or repairs. 

INFORMATION 

4 . Alternate Accommodation to the Bridge 'Y' 

Representatives of the Y.W.C.A. appeared before your Committee 
to discuss the following proposal with respect to alternate housing 
for the Bridge 'Y' : 


cont ' d 
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Clause No. 4 (cont'd) 

Why is alternate housing for the Bridge Y.W.C.A. considered a priority? 

- One year ago the decision was made to move the Bridge Y.W.C.A. Hostel pro- 
gram from the Continental Hotel, since the service was not making full use 
of the 200-bed capacity, and the building and area itself did not provide 
the ideal setting for the program. 

How does the alternate plan compare with the financial operation of the Bridge? 

- The Bridge operating cost for 1973 ■ $268, ^+22 
The Mariners Club Denham Court Complex - $267,205 

HOWEVER , the alternate plan includes a yearly rent figure of $120,000 — 
an amount which was not part of the Bridge budget. 

THEREFORE , the comparable operating expenses are not just $9»950 less, but 
$129,950 less. 

What was the occupancy rate and how many residents were housed at the Bridge In 
1973? 

1,382 residents were housed which averaged 62 per month or 31% occupancy 
rate. 

How many people could be housed in the alternate plan? 

- The Mariners Club could house kO in single or double accommodations, plus 
another 20 on a regular basis in sleeping bag accommodation for people who 
stay only one or two nights. 

The Oeham Court Apartment Block can accommodate up to 50 young women. 
These could include women originally on Room & Poard who could be put on 
cash assistance, women Just starting to work and requiring support, and 
women with babies who are either waiting to be accommodated in Group Homes 
for single mothers or need an alternate arrangement. 

- Total regular accomnodat ion is established at 110. in addition, the 

Mar iners Club Annex could be used for additional sleeping bag space during 
the summer months. 


Are there any capital expenditures required in the alternate housing plan? 

- A figure of $15,000 for some furnishings for Denham Court has been in- 
cluded in the budget. The Mariners Club can be rented with furnishings. 
Discussions need to be held regarding use of present furnishings at the 
Bridge. 

The total budget figure of $302,^+85 including the furnishings item and 
$20,280 contingency estimate for time to move and get the program in full 
operation is $9,950 less than the 1973 Bridge Y.W.C.A. budget. 

Vf -,'f it 5V iV 


SUMMARY 

There Is an urgency to act on this matter, because Denham Court Is now ready 
for rental and the owner wishes to proceed immdediately. 

The Board of Directors of the Y.W.C.A. has given full approval to proceed with 
this plan, providing the financing of the project is assured for the duration of 
the lease. 

We are able to lease both buildings for 2^ years with an option to renew for 
2^ years. It is our view that this arrangement gives us ample opportunity for a 
regular review of the program and provides us with time to plan for other alterna- 
tives, should the need for this be indicated. " 


cont ' d 
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Clause No. 4 (cont'd) 

The delegation from the Y.W.C.A. discussed the proposal with 
the Committee and reviewed their proposed operating budget for the 
Mariners' Club, Denham Court complex (attached for information). 
It is proposed to put the transient group, i.e. those who stay only 
2-3 rights, in the Mariners' Club, with the longer staying people 
being housed in Denham Court. The Denham Court accommodation would 
also be used for accommodation for some single mothers with child- 
ren, and would also provide a means of teaching girls to look after 
themselves. This would be for girls with jobs and also for those 
on cash assistance. 

The Chairman made reference to the original proposal re alter- 
nate accommodation to the Bridge 'Y' which the Y.W.C.A. had submitted 
to the Committee on October 18, 1973. This proposal was that 4 or 5 
houses be established in various parts of the City, each adequate 
for a group of ten girls. The group homes would have daily pro- 
grammes designed to develop as rapidly as possible personal and 
group responsibility and serve as a home base from which the girls 
could take training programmes to qualify them for work and prepare 
them for independent living. At that time, further discussion on 
this matter was deferred pending further input from the Y.W.C.A. 

Representatives from the Y.W.C.A. advised that the present 
proposal resulted from a re-evaluation of the population of the 
Bridge 'Y' in January of this year. At that time, it was deter- 
mined that the original proposal re group homes would not meet the 
needs of the population and therefore the proposal before your Com- 
mittee this date was developed. 

Reference was made to the Y.W.C.A. 's need to act quickly on 
their option on the property — Denham Court is now ready for ren- 
tal and the owner wishes to proceed immediately; the Mariners' 
Club is occupied to the end of March and an offer should be made 
prior to that time. Mr. Denofreo undertook to take this proposal 
to the Minister of Human Resources for consideration and decision. 
However, he could not commit the Minister to an early deadline 
with respect to his decision. Following further discussion, it was 

RESOLVED 

THAT the Standing Committee on Social Services write to Adams 
Properties, who represent the owners of Denham Court and the 
Mariners' Club, advising that the Y.W.C.A. proposal is under 
consideration by the Minister of Human Resources and his deci- 
sion re funding the proposal should be given to the Standing 
Committee on Social Services by March 15, 1974 and requesting 
that Adams Properties give the Y.W.C.A. letters of undertaking 

(a) from the owners of Denham Court that thoy will 
keep the Y.W.C.A. 's option on this buiJdinq 
open until March , 1974; 

(b) from the owners of Mariners' Club that they will 
keep the Y.W.C.A. 's option on this building open 
until March 30, 1974. 

5. Grant Request - B.C. Association for the 
Advancement of Coloured People 

The Board of Administration submitted the following report of 
the Director of Social Planning dated February 22, 1974 for the 
consideration of the Committee : 

cont ' d .... 
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Clause No. 5 (cont'd) 

"The city of Vancouver has received a grant request from the B.C. 

Association for the Advancement of Coloured People for a grant 

of $1,000 to pay rent and phone expenses for a six (6) month 

period for their office located at //300 - 146 East Broadway. 

They request funding for that period of time because they are 

of the opinion they can sustain themselves financially after that 

period . 

The Association Is operated by volunteers and their objectives are 
to promote better understanding between the races and to promote 
the well-being of the black population In B.C. The black popula- 
tion In B.C., the majority of whom live In the Greater Vancouver 
area. Is roughly estimated at 5,000. 

The BCAACP wore responsible for the organisation of the recent 
Miss Black B.C. contest. They organize classes for black young 
people In black history, etc. They operate an employment registry 
service and offer personal assistance to black people In need. 

The Director of Social Planning RECOMMENDS that the Social Servfcee 
Committee recommend to Vancouver City Council the approval of a 
civic grant In the amount of $1,000 to the BCAACP." 

It was noted that no representatives of the Organization were 
present to discuss this matter with the Committee. Mr. Purdy, 
Social Planner, advised that the Organization was contacted by the 
Social Planning Department with respect to todays meeting, however, 
Mr. Purdy pointed out that the organization is run by volunteers 
and the person contacted works during the day time and therefore 
may not have been able to attend the meeting. 

RESOLVED 

TO defer consideration of this grant request to the 
meeting of the Committee and request a representative of the 
B.C. Association for the Advancement of Coloured People be 
present at that time; 

FURTHER THAT the Director of Social Planning submit to the 
Committee a breakdown of the B.C. Association for the 
Advancement of Coloured People's budget. 

6 . Problems Encountered by Recipients of V.O.P. Cheques 

Ms. D. Saunders, Co-ordinator , Grandview-Woodland Information 
Centre, and representatives of the V.O.P. were present to discuss 
the following communication with the Committee: 

" 1 am writing re; our conversation of Feb. 25, when i t.xplained to you 
probleros encountered by three women regaiding V.O.P, cheques. 

Mrs. A. Smith, I404 Parker, ( Smi. 48/O4/O3) left her husband in July of 
1973, and since then was living with friends. She applied for furniture, bedding, 
dishs, etc to znove into her own suite on Feb.l, 1974. She was given a voucher 
for 2 bunk beds, a table and chairs ( kitchen), chesterfield suite, coffee table, 
lan^, and two unfinished dressers. 

She has no dishs, silverware, pots & pans, bowls, iron etc. She also has 
no bedding ( v^at good ax-e beds with out sheets) and no cul-fcains, or towels. 
When she asked for these items she was told to buy them out of her opportunities 
check. She had only been on V.O.P. for a matter of two weeks and had not even 
recieved a check fi-om them yet. 

1 spoke with her and shi; estimated that she could munage to buy thi-sc- 
necessityn with $ 1$Q.00 - 200.00 dollai-s . This situation is urgent, tliis 
family is eating off of tin plates, and sitting a folded mattress. r«n the flov r. 
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Mrs A. Tasker ( TAS 5l/03/2ti), f 102,-2290 E. 25th, and htr twc children, 
all sleep on mattresses on the floor. When she applied for three beds, she was 
told to buy them out of her V.O.P. cheque. She has only been on the prograifl for 
two months. She estimated beds at 69.95 each for the children and 79-95 for 
herself. Mrs Tasker is expecting another child and it is in^jaritive that she 
have a decent bed to sleep on ! 

Mrs I^ynn Hutchinson applied for a washinj machine and two beds. ( Hut 46/05/I7 ) 
1446 Grant. She estimated the c(st as being"$ 225.00. 

Because Mrs Hutchinson was left with all the furniture when her husband 
and her separated, she waa l> Id that she didn't need anything and if she did 
to once again buy it f n ui her V.O.P. cheque. She has three children, and ani^thcr 
expected, a washing machine is very badly needed, and twv, of th» children 
need beds. Because her heme ia reasi'nably will furnished uthcivise,8he canxn L 
make them understand the need f- r thtsc articles. 

1 trust tkat you will give this your immediate attention, (specially Mj-s 
Smith.) If y. u need any further information please call me at 255-9358 

Mr. Toombs, Department of Welfare and Rehabilitation, advised 
that he and Mr. Butler, Assistant Director of Community Services, 
Department of Human Resources, have recently been meeting with 
V.O.P. representatives to discuss problems of this nature with 
the hope of resolving the situations. 

There was discussion on the Welfare Department's policy re the 
Special Needs Allowance. Mr. Toombs confirmed the Committee's 
understanding that a person on the V.O.P. programme should not be 
required to use the V.O.P. allowance to buy items needed to re- 
establish a household. Mr. Toombs also confirmed that a Special 
Needs Allowance can be granted by a Social Worker, up to a maximum 
of $500.00. He advised, however, that before the Special Needs 
Allowance was increased to a maximum of $500.00, the Department 
of Welfare and Rehabilitation were advising people that they would 
be epxected to use their V.O.P. payments to help them acquire small 
household items. The current policy is that people requiring the 
Special Needs Allowance make their request to a Financial Aid 
Worker and then a Social Worker is required to visit the appli- 
cant to discuss their needs in order to reach agreement on the 
amount required. The Worker then submits a recommendation on the 
required Special Needs amount. Mr. Toombs indicated there still 
is a lag between the time a Financial Aid Worker sees an applicant 
for Special Needs and the Home Aid Section fulfill the request. 


THAT Mr. Toombs, Department of Welfare and Rehabilitation, 
review the three situations outlined in Ms . D. Saunders 
letter with a view to resolving these situations as soon as 
possible with a report back to the Committee; 

FURTHER THAT the Department of Human Resources be requested 
to establish a policy that, where a special need request is 
received for re-establishment of household effects, V.O.P. 
not be considered as being available to meet the Special 
Need; that Special Needs grants be divorced from any V.O.P. 
payments received by the applicant and that the Financial 
Aid Workers be instructed to interpret the Special Needs 
grant more liberally. 


RESOLVED 



The meeting adjourned at approximately 3:25 p.m. 
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OFFICIAL TRAFFIC COMMISSION 


February 28, 1974 


A meeting of the Official Traffic Commission was held on 
Thursday, February 28, 1974 at approximately 7:30 p.m. in the 
No. 1 Committee Room, third floor. City Hall. 


PRESENT: 


ABSENT : 


ALSO PRESENT: 


Alderman Marzari (Chairman) 
Alderman Pendakur 

Mr. B. Donald, City Prosecutor's Office 
Trustee H. Boyce , Vancouver School 
Board 

Mr. K. Dobell, Traffic Engineer 
Supt. D. W. McRae, Police Department 

Commissioner Ryan 

Mr. R. McLachlan, Vancouver School 
Board 

Mr. E. R. Thompson, B.C. Hydro 


The minutes of the meeting of January 10, 1974 were adopted. 
RECOMMENDATION 

1 . Taxi Use of Downtown Streets 

At the last meeting of the Official Traffic Commission, the 
Chief Constable submitted a report recommending that Taxis be per- 
mitted to use bus lanes on West Georgia Street. At that time, the 
Commission resolved 

"THAT the report of the Chief Constable dated December 12, 
1973 be forwarded to the Bureaus of Transit Services and 
the Amalgamated Transit Union for comment and that consi- 
deration of this matter be deferred to the next meeting of 
the Official Traffic Commission, at which time a represen- 
tative from the Bureau of Transit Services and the Amalga- 
mated Transit Union should be present." 

The City Engineer submitted the following report under date 
of February 22, 1974: 

"the Vehicles for Hire Board on December 5, 1973 referred the matter of 
sharing of the bus lanes on West Georgia, and the prohibition of right turns 
on traffic eastbound on Georgia Street at Gilford and Chilco, to the City 
Engineer and Chief Constable for report to the Official Traffic Commission. 
The Chief Constable submitted a report on the miitter dated December 12th. 
At the meeting of the Official Traffic Commission on January 10th, 1974 it 
was moved and approved that the report of the Cliief Constable be forwarded to 
the Bureau of Transit for comment and that consideration of this matter be 
deferred to the next meeting of the Official Traffic Commission to which a 
representative from the Bureau of Transit would be invited. 

The report that follows has been prepared hy the City Engineer and deals 
with the two particular items raised at the Vehicles for Hire Board. 


cent ' d 
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1, Sharing Bus Lane on West Georgia 

Since the time of the Vehicle for Hire Board motion exclusive bus lanes 
in the downtown have also been introduced for several blocks along both Seymour 
and Howe Streets. In the future there is a good chance that more exclusive 
bus lanes will be incorporated on other downtown streets. Therefore it seems 
appropriate that any decision on the sharing of the bus lane by taxis on West 
Georgia should be considered in this larger context of taxis sharing exclusive 
bus lanes on any downtown streets. 

The one advantage of such an arrangement i^ that taxis would have more 
direct access to destinations in the downtown iJ their route is on exclusive 
bus lane streets. Such an advantage would yield some time savings to taxis. 

However, this scheme has several disadvantages. Firstly taxis, even in 
limited numbers, would significantly impede the free movement of buses in the 
exclusive lanes. Observations to date on Seymour and Howe Streets show that 
automobile use of exclusive bus lanes seriously reduces bus flow. These delays 
would be increased if taxis were permitted to stop in the bus lane in order to 
load or unload passengers. Bus delays would be compounded when taxis, attempting 
to make right turns, are delayed by crossing pedestrians. Such delays to buses 
are not consistent with the City's transportation policy which places emphasis 
on improving transit transportation. A second disadvantage is that the physical 
presence of taxis in exclusive bus lanes would suggest to some motorists that 
there is no exclusive bus lane thereby encouraging more automobiles to use the 
bus lane illegally. A third factor is the loss of effectiveness of the exclusive 
bus lane signs. Another message would have to be added to each sign advising of 
taxi use. The resulting sign would take an unusually long time to be read by 
motorists thereby seriously reducing the effectiveness of such signs. 

A special access situation will exist along the Granville Mall. A two (2) 
lane bus transitway will exist along the coii^lete length of the Mall. There are 
a few hotels located along Granville Street and within the Mall proper and they 
depend to a major extent on taxi service. In view of this situation, use of the 
Granville Mall Transitway by taxis is under review, and proposals will be 
reported to the Granville Mall Committee in the near future. 


In conclusion, your officials think that the advantages of prohibiting 
taxis from using exclusive bus lanes on downtown streets that also have normal 
traffic lanes, far outweigh the advantages of permitting such an operation. 

2. Turns on Georgia Street at Gilford and Chilco 

Presently eastbound automobiles (including taxis) and truck traffic are 
prohibited from making right turns from Georgia Street onto Gilford and Chilco 
Streets. These turning movements were prohibited on June 18th, 1973 as 
part of the West End traffic diversion program. The prohibition of these 
turns significantly reduces "cross town" traffic from using local streets 
thereby improving the residential amenity. 

The advantage of permitting taxis from making such movements is that they 
save a small portion of travel time. On the othor hand permitting taxis to use 
these streets would attract more automobiles onto the local streets, regardless 
of signs. This negative impact is undesirable and inconsistent with present 
Council policy. The alternative to taxis is to proceed easterly a maximum ot 
two blocks on Georgia Street and turn right on Denman. This route is slightly long 
but offers a good level of roadway service. 

It is concluded that in the interest of preserving residential amenity 
in the north-west segment of the West End, eastbound taxis travelling along 
Georgia Street should not be permitted to make right turns at Gilford and 
Chilco Streets. Such a situation should not crc itc significant hardships for 
the taxi industry. 

The Police Department has reviewed the forej^oiug two items in this report 
and concur with the findings of the Engineering Department. 


cont ' d 
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It is RECOMMENDED that: 

1. On downtown roadways which have exclusive bus lanes and normal traffic 
lanes, taxis should continue to be prohibited from using the exclusive bus 
lanes . 

2. The prohibition of right turns to all eastbound traffic including taxis, 
on Georgia Street at Gilford and Chilco Streets should continue to apply." 

Representatives of the Amalgamated Transit Union and the Bureau 
of Transit Services concurred with the City Engineer's recommendations. 
Superintendent McRae also concurred with these recommendations. 
RECOMMENDED 

THAT the following recommendations of the City Engineer be 
approved : 

(a) That on downtown roadways which have exclusive bus 
lanes and normal traffic lanes, taxis should continue 
to be prohibited from using the exclusive bus lanes; 

(b) That the prohibition of right turns to all eastbound 
traffic including taxis, on Georgia Street at Gilford 
and Chilco Streets should continue to apply. 

2 . School Crosswalks on Multi-laned Streets 

The City Engineer submitted the following report under date 
of February 19, 1974: 

"On October 3, 1973 the Commission consideriid a report from the 
City Engineer recommending supplemental signing ol school crosswalks on 
multi-laned streets. At the same time the Commission considered a letter 
from the Board of School Trustees enumerating nine (9) school crosswalk 
locations that had been of concern to parents and residents of the areas. 

At that time it was resolved: 

"(i) that the Chairman present a position jiaper for discussion 

by the Commission on the question of the nine intersections 
or any other number the Chairman wishes to include, and 
the type of actions to be taken in each case, at its next 
meeting. 

(ii) further that the City Engineer's rcpoit be received and 
the recommendation be considered for inclusion in the 
Chairman's position paper." 

Subsequently at a meeting on October 29th, 1^)73 the Chairman produced a 
draft report on school crossing protection criteria, setting out the various 
types of crosswalks and special intersections that required attention. 

The Commission, then resolved: 

"To receive the draft report submitted by tho Chairman and refer it to 
the members of the Official Traffic Coramissjon for comment." 

The single matter of treating school crosswalks on multi-laned streets has 
recently been reviewed with the Chairman of your Commission and it was agreed 
that it is suitable to deal now, and separately, with the aforomcntioned report 
regarding school crosswalks on multi-laned streets. 
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The position of the Engineering Department remains the same as stated 
in the report originally considered by the Commission on October 3, 1973 
(a copy of which is attached). The matters of numbers of crosswalks to be 
treated and their costs has however changed in the interim. The widened 
paving of Knight Street in particular, has increased the total number 
of such crosswalks from 43 to 48. 

I 

The total estimated cost of supplemental signing at the 48 crosswalks 
involved is $31,000. Due to material supply shortages, the work cannot 
begin xmtil approximately August 1, 1974, and will continue throughout 
the fall of 1974 and the spring of 1975. However, it is proposed that all 
the material be purchased in 1974. Material costs constitute approximately 
507. of the $31,000, hence estimated expenditure in 1974 would be $23,000 
with the balance of $8,000 to be provided for in the 1975 Revenue Budget. 

Accordingly, it is RECOMMENDED that: 

(a) at all school crosswalks with side-mounted signing 
only, on streets carrying, or capable of carrying, 3 
lanes of traffic in each direction or 2 lanes of 
traffic plus parking in each direction, supplemental 
overhead signing be installed for each direction of 
trave 1 . 

(b) such supplemental signing be installed in 1974 and 1975 
and the sum of $23,000 be added to the 1974 budget to 
cover the cost of these installations." 

RECOMMENDED 

THAT the above recommendations of the City Engineer be 
approved . 


3 . On-Street Parking Adjacent to Schools 

The City Engineer submitted the following report under date 
of February 19, 1974: 

Introduction 

In areas contiguous to certain schools in the City, complaints have 
been received from residents about school generated parking usurping the 
resident's parking amenity. In these areas on-street parking had been pro- 
hibited adjacent to schools, although often on-street parking was permitted 
on the opposite side of the street. The Board of School Trustees approached 
the City with a proposal to permit a degree of on-street parking adjacent 
to some schools to alleviate the problem. On October 5, 1971, Council 
approved an experimental installation of signs permitting parking adjacent 
to certain schools and a by-law amendment that was considered necessary to 
implement the arrangement. Subsequently on February 15, 1972 Council also 
approved an arrangement whereby the School Board and the City would each 
contribute 50% of the capital costs involved. 

The purpose of this report is to: 

(a) Review the operation of experimental "Parking Permitted" 
zones installed adjacent 20 schools in the fall of 1972, 

(b) Comment on the School Board's currenc request to extend 
these zones to other schools, 

(c) Suggest a modification to a Council resolution dealing with 
Street and Traffic By-Law revisions Incidental to instal- 
ling these zones. 

Operation 

Application of financial arrangements, prictical difficulties in sign 
wording and by-law application delayed install. ition until October 1972. The 
Engineering Department had been instructed to review the arrangement after 
one school year which meant after October 1973. 
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Observations indicate that existing zones are generally used and well 
understood by motorists. Although there was s<ime parental concern prior to 
installation of the 20 experimental zones, no further adverse reactions have been 
received since that time. The School Board advises that the principals' and 
teachers' assessment of these zones have been favourable. The Police advise 
that they have received ho complaints, nor experienced £iny difficulties from an 
enforcement standpoint. 

Current Request 

In view of the success of these zones, the School Board have submitted 
a request that we install zones at 10 more schools, which they feel meet the 
requirements as laid down by Council. School Board Officials have also indicated 
their intention to apply for further signing as the need arises. The School 
Board has agreed to continue to provide 50% of the capital cost while the 
City remains solely responsible for maintenance. In concurrence with the School 
Board, it is proposed to expand the program, subject to conditions previously 
adopted by Council, handling each request routinely. The required conditions 
for installation of these zones are as follows: 

(a) School parking on neighbouring streets is causing inconvenience 
to residents 

(b) Further development of off-street parking facilities would result 
in a serious loss of playground facilities 

(c) School grounds are adequately fenced wLth a chain-link fence, 
with a minimum number of gates 

(d) Roadways are of sufficient width to accommodate parking on the 
school side of the street 

By-law Revision 

In the initial report, as adopted by Council on October 5, 1971, it was 
recommended that Section 22 (6) of the Street and Traffic By-law be amended 
as follows: 

"No person shall between the hours of eight o'clock in the 
morning and six o'clock in the afternoon pfirk any vehicle 
on any street abutting any premises used for residential, com- 
mercial or educational purposes for more than three hours unless 
such premises are the property of such person or his employer". 

Signing of "Parking Permitted" zones as proposed at that time included 
reference to this by-law, and accordingly an amendment was thought necessary to 
bring the by-law into effect on streets abutting property used for educational 
purposes. After Council had agreed to the aforementioned By-law amendment 
further discussions with the School Board, the Law Department and Engineering 
Department resulted in a simpler signing technique which eliminated the need 
to amend the By-law. As a result of this situation the Law Department did 
not proceed and amend the By-law. 

Accordingly, it is RECCMIENDED that: 

(a) The existing experimental "Parking Permitted" zones be 
retained and , 

(b) Further installations be handled routinely under the 
City Engineer's authority, subject to the aforementioned 
conditions and, 

(c) The sum of $1,000 be added to the 1974 departmental budget 
to include about another 10 schools in the program and, 

(d) The Council resolution of October 5, 1971 as quoted 
herein, be rescinded. " 


cent ' d 
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RECOMMENDED 

THAT the above recommendations of the City Engineer be 
approved . 


4 . Financing of Traffic Signals 

The City Engineer submitted the following report under date 
of February 22, 1974: 

" Introduction 

Funds to support the annual traffic signal program have been financed 
through the Traffic Control Reserve (ICR) fund. The monies in the Traffic 
Control Reserve fund are provided from the net revenue derived from the 
City parking meters. More specifically 257. of the net revenue from the 
parking meters is allocated annually to the TCll fund. The remaining 75% 
of net parking meter revenue is allocated to tlie Parking Sites Reserve 
(PSR) fund. 

Past Arrangement 

Up until a few years ago the annual contributions to the TCR fund 
regularly exceeded the cost of the annual traf J ic signal program. This 
situation meant that there were always sufficicmt funds to cover the cost 
of traffic signal installations and modifications. 

Current Situation 

At present the TCR is virtually without finds. This situation has come 
about in the last few years mainly because of increases in the magnitude of 
the annual signal work and the inflationary efiect of costs on both traffic 
signal material and labour. At same time the I'SR fund is in excess of 
$2 million. 

In 1973 the total signal program amounted to approximately $180,000. 
The main cost components in this program were is follows: 


1. Annual Engineering Department Program $100,300 

2. Additional Signals (Usually Pedestriar 

Actuated) Approved by Council through the 25,000 
OTC. 

3. Rail Crossings (Two) 30,000 

4. Traffic Counters 6,000 

5. Minor Modifications 5,000 

6. Overages $ 13,000 

TOTAL $17«J,300 


The 2')7. cimlribuLion 1 rom the net parking meter revenue to the TCR lund 
in 1973 was about $78,000, a contribution comparable to each of the last 
three years. 

Future Situation 

Costs 

The Engineering Department has prepared a signal program for 1974 
consistent \ri.th programs and policies developed in recent years. On that 
basis it is estimated that this should cost $103,000 (an increase of 3% over 
1973). In addition, it is anticipated that one railway crossing signal will be 
required at a cost of $20,000. Overages have b.>en assumed to he the same 
as 1973, namely an additional $13,000. Over an 1 above the foregoing it is also 
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expected that several pedestrian actuated signs Ls will be installed in 1974 (three 
of which have already been approved) at the request of members of Council. For 
estimating purposes nine (9) signals have been assumed at a total cost of 
$54,000. On the basis of these cost components the total 1974 signal program 
is estimated to cost approximately $190,000, an increase of about 37o over the 
1973 program. 

Beyond 1974 there are presently no reasons to expect significant changes 
in the total cost of the annual signal program. 

Funding 

Over the next several months contributions to the TCR from the net 
parking meter revenue are not expected to changi- from recent years. However, 
within the next year as part of our parking pro{,ram a review is intended to 
be undertaken of parking meter rates with a viev/ towards proposing increases. 
Nevertheless, at this time it is difficult to forecast with any definiteness 
the timing and magnitude of the impact of higher meter parking rates on the 
TCR fund. 

Seventy percent (707o) of the net parking meter revenue in 1974 
should be sufficient to cover the cost of the anticipated signal program. 

Because there is already over $2 million in the Parking Sites Reserve, 
and because the Traffic Control Reserve is essentially exhausted it is 
proposed that seventy percent (707o) of the net parking meter revenue in 1974 
be allocated to the TCR fund. This arrangement wouid be re-examined in one 
year's time after the meter parking rates have been considered. In this way 
the costs for this program would not add to the normal 1974 city budget costs, 
thereby having no adverse effect on the tax payer. 

The Director of Finance was consulted and he n-quested that the change 
proposed in this report be brought to the specific attention of Council. 

It is R£C(»1MENDED : 

1. That seventy percent (707o) of the net parking meter revenue 
be allocated to the Traffic Control Reserve fund in 1974. 


2. That this allocation arrangement of net parking meter revenues 
to the Traffic Control Reserve fund be re-examined within 
one year's time after the parking meter rates have been 
reviewed. " 

RECOMMENDED 

THAT the above recommendations of the City Engineer be 
approved . 


5 . Traffic Signal Controls - Proposed 
New Locations and Modifications 

The City Engineer submitted the following report under date 
of February 22, 1974: 

" 1. Propoaed New Signals 

Detailed studies have now been completed to determine which inter- 
sections warrant signal controls. On the basis of these studies, it is proposed 
that traffic control signals be installed as follows: 

rr , . , r, X -■ r.j -I Estimated Cost 
A. Vehicular Control Signals . 

(i) Kerr Street and 54.th Avenue $13,600 
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B. Pedestrian Control Signals 

(I) Skeena Street and Hastings Stre^st $ 3,600 

(II) Lakewood Street and 12th Avenue $ 6,100 

(III) Columbia Street and 2nd Avenue $ 9,500 

2. Modifications to Existing Signals 


A. Vehicular Control Signals 

Because of changing traffic patte^^ns at several locations, and a need 
to facilitate turning movements. It Is desirable that extensive modifications 
be made to the signals at the following tliree locations. It Is planned that 
Items (11) and (111) will be on a 50/50 cost sharing basis with the Municipality 
of Burnaby. Their Engineering Department concurs with this cost sharing 
proposal and although the Burnaby City Council has not yet considered this 
matter, their approval is anticipated. Tlie proposed signal modifications 
are as follows: 

(I) Cassiar Street and Hastings Stroet $29,000 

Vancouver's Biirnaby's Estimated 
Share Share Total Coat 

(II) Boundary Road and Grandview Hwy. $8,800 $8,800 $17,600 
(ill) Boundary Road and Marine Drive $3,600 $3,600 $ 7,200 


B. Pedestrian Control Signals 

Over the past several years pedestrian signal heads have been 
installed on a staged basis at most Intersections in the downtown core 
in order to facilitate pedestrian movements. There are approximately 17 
intersections which still require pedestrian heads. In this year's program 
it is planned to provide pedestrian signal heads at the following seven (7) 
locations: 

(i) Cambie Street and Georgia Street 

(ii) Cambie Street and Pender Street 
(ill) Columbia Street and Cordova Street 

(iv) Hornby Street and Smithe Street 

(v) Main Street and Powell Street 

(vi) Thurlow Street and Davie Street 

(vii) Hamilton Street and Robson Street 

Estimated Cost $14,, 700 


3. Minor Modifications Expenditure for 1Q7A 

! Each year funds are allocated from the Traffic Control Reserve Fund 

; for minor modifications to traffic signal equipment. Minor modifications include 
cam and pin adjustments, signal head relocations and dial changes. Such modifi- 
cations inqirove operational components of the traffic signal which ensure that a 
proper amount and frequency of green time is available in the signal cycle. It 
is convenient that these small items are lumped into a single account. In August 
: 1973, $5,000 was allocated from the Traffic Control Reserve Fund for the remainder 
of that year. The normal annual expenditures for minor modifications is $15 000 
It is desirable that the sum of $15,000 be allocated for this year's minor ' 
modifications. 

I 

i 4. Summary of Costs 

i Estimated total cost of program 

I City of Vancouver's 1974 Signal 

j Program Costs 

j Municipality of Burnaby 's vSharo 

I The Traffic Control Reserve Fund Is presently depleted. A separate 

j report has been prepared recommending certain changes to deal with the future 
funding of the Traffic Control Reserve Fund. Approval of this report on the 1974 
Traffic Signal Program is contingent upon approval of this separate report. 


$116,300 

$103,900 
$ 12-400 
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It is RECCMMENDED that: 

1, The foregoing signal work be approved. 

2. The sum of $103,900 be allocated frcm the Traffic Control Reserve Fund 
for this work. " 

RECOMMENDED 

THAT the above recommendations of the City Engineer be 
approved . 


6 . P.N.E. Parking 

Council at its meeting of February 5, 1974 passed motions ap- 
proving the following recommendations: 

"THAT the Director of Permits and License be instructed 
to enforce the terms of the Zoning By-law in the vicinity 
of the P.N.E. with respect to parking on private property; 

THAT the Resident Parking Only zones be extended to the west 
to provide a total of two blocks of 100% RPO zones for a 
trial period of six months; 

THAT a non-recurring expenditure of $3,500 to implement the 
100% RPO program defined above, be approved in advance of 
budget; 

THAT the Police Department be asked to give special consi- 
deration to this 100% RPO zone in order to provide a satis- 
factory level of enforcement and report back; 

THAT the foregoing extended RPO program be re-examined in 
six months time; 

THAT the P.N.E. be requested to consider installing large, 
illuminated entry signs at the north and east entry gates 
with a view towards approving and implementing this proposal 
as soon as possible and to give urgent consideration to 
other means of greater utilization of Pacific National Exhi- 
bition parking facilities to solve this parking problem. 

THAT the matter if increasing the minimum fine of $5.00 to 
$25.00 and making provision for a tow-away' regulations be 
referred back to the Official Traffic Commission for further 
consideration in conjunction with the City Prosecutor and 
the Corporation Counsel and report back in due course." 

Mr. Donald, City Prosecutor's office, indicated that the pre- 
sent $5.00 fine is a policy which has been established by the 
District Judge for certain offences, including parking, where a 
person wants to come before a J. P. and plead guilty. This is not 
therefore a minimum fine because if the person were to go before 
a Judge, he could be fined less than $5.00 or up to $100 and/or 
two months in jail. On the whole. Judges are reluctant to impose 
minimum fines because they are not in favour of this practice. 
The Chairman agreed to contact District Judge Eckardt on this 
matter . 


cont ' d 
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At the request of the Chairman, the Director of Permits and 
Licenses, the Chief Constable and the City Engineer submitted the 
following report dated February 22, 1974 on the results of the 
implementation work by the above mentioned departments : 

"At a meeting of City Council on February 5th, 1974. a number of 
recommendations were made on this subject. Certain departments were to implement 
some of these recctnmendations. These departments were the Department of Permits 
and Licences, Police Department and the Engineering Department. On February 12, 
1974, the Chairman of the Official Traffic Commission requested a report on the 
results of the implementation work by the throe aforementioned departments. The 
City Engineer was asked to co-ordinate this report. This tri -departmental report 
follows. 

The Director of the Department of Permits and Licences advises the 

following: 

"On February 5, 1974 City Council instructed the Director of Permits 
and Licences to enforce the regulations of the Zoning and Development 
By-law with respect to parking in the vicinity of the P.N.E. However, 
this Department had commenced inspection procedures in January at 
which time some offenders were found. 

On February 9th and lOth, 1974, 8 inspectors were assigned to an area 
bounded by Slocan Street on the west and Renfrew and Lillooet Streets 
on the east, from Georgia Street on the south to Wall Street on the 
north. Of an approximate 750 sites inspected, a toted of 31 sites 
were found to be used for parking. Of these 7 had discontinued the 
use when reinspected on February 10th after being notified cn the 9th. 
Twenty had been notified as a result of the inspections in January 
and had discontinued using the site for jiarking. Of the 4 remaining, 
2 made an application for a Development Permit as the sites were 
situated in a C-1 District and the other 2 were referred to the City 
Prosecutor. 

On February 15th and l6th, further inspections were carried out when 
it was found that there were 12 violations of the By-law. Of these, 
4 had been previously notified. Evidence was obtained in these cases 
and the matter will be referred to the City Prosecutor. The remaining 
8 will be served notices to discontinue the use of the site for parking 
purposes, and be subject to reinspection. The two weekends refenred to 
above involved National Hockey League games. 

On February 13th and 19th when World Hockey League games were being 
played, inspection was made of the area vhen only 1 site was being used 
for parking purposes. This owner had been previously notified. Evidence 
was obtained and the matter has been referred to the City Prosecutor. 
It was noted that the parking problem was much less than during National 
Hockey League events. 

As of February 20, 1974, charges have been requested in 4 cases and 
evidence has been obtained for 5 more which will be referred to the City 
Prosecutor. " 

The Police Department reports as follows: 

"During the period of February 9th to 19th inclusive, there were seven 
events at the Pacific National Exhibition Coliseum that required 
additional Police manpower, due to the parking complaints received fVom 
residents, and observed by Police members in the area. 

The following is a breakdown of Police enforcement. I will first deal 
with citizens' complaints, as they pertain to the Resident Parking Only. 

February 9th - 1 ccanplaint 

February 10th - 14 complaints 

February 13th - 3 complaints 

February 14th - 9 complaints 
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February 15th - 6 canplaints 
February l6th - 7 ccmplaints 
February 19th - 3 complaints 

A total of 4-3 citizens' complaints. 

Regular on-view Police enforcement, pertaining to corner clearance, fire 
hydrants. No Parking Anytime, driveways obstructed, etc. received the 
following attention: 


February 9th 
February 10th 
February 13th 
February 14.th - 
February 15th - 
February l6th - 
February 19th - 

A total of 321 Traffic 


- 61 Traffic Offence Notices issued 

- 4.8 Traffic Offence Notices issued 

- 9 Traffic Offence Notices issued 

- 61 Traffic Offence Notices issued 

- 83 Traffic Offence Notices issued 

- 54- Traffic Offence Notices issued 

- 5 Traffic Offence Notices issued 


1 impounded 

2 impounded 
impounded 

20 impounded 
19 impounded 
impounded 


- 3 


impounded 

Offence Notices issued, and 4-5 vehicles impounded. 


With reference to the Resident Parking Only parking complaints, our 
records indicate that only twelve residents are listed as complainants 
during this period. During this same period there were several 
Resident Parking Only complaints attended by the Police, where the 
resident complained wrongly and pointed out a vehicle for enforcement 
action when, in fact, the vehicle belonged to another resident. 

There was also one incident where a citizen had a disagreement with 
a resident who was allowing vehicles to park on his property, and a 
fight took place. 


The misuse of the Resident Parking Only zone was observed hy Police, 
whereby a resident was allowing a citizen to park in front of his 
house. The resident barricaded the area in front of his home, and 
gave permission for a motorist, who was in fact a hockey patron, to 
park in the area. 

In conclusion, I would repeat my statement of February 8th, 1974-, in 
a report to the Official Traffic Commission, wherein I report that the 
present system of Resident Parking Only does not provide the Police 
with the proper means for enforcement; and this observation is once 
again strengthened by our experience for the period February 9th to 
19th inclusive." 


The City Engineer reports as follows: 


A number of actions were initiated by Council on February 5th to deal 
with the traffic and parking problems on residential streets near the 
Pacific National Exhibition. There ware two items in which the Engineering 
Department was directly involved namely: 

A. Traffic Routes on Residential Streets 

B. Extension of the Residential Parking Only (RPO) Zones. 

In regard to item 'A' above, wooden barricades have been placed at the 
easterly end of the local streets which intersect with Renfrew Street. 
In the period between Februarv 9th and February 22nd the barricades were 
located on-street on seven (7j occasions, just prior to the end of the 
major Coliseum events. 

During these times observations indicated that the barricades were 
generally effective in limiting the use of tlie local streets by automobiles 
when supplemented by Police enforcement. At the same time, traffic using 
Renfrew Street took longer to disperse than orior to the introduction of 
the barricades. The maximum duration of heavy vehicular activity on 
Renfrew Street was about 4-5 minutes. The cost of carrying out the 
barricading program has been about $90 per e/ent. 

In regard to item B, namely extension of the RPO zones, the signs and 
posts for these on-street regulations are be Lng prepared and should be 
installed by March 8th. Therefore, it is no: possible to judge the 
effectiveness of these on-street regulations until they are installed. 
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The Police pointed out in their section of this report that the 
Resident Parking Only does not provide the proper means of enforcement. 
The Engineering Department recognizes the difficulties associated with 
this on-street parking regulation in residential areas with heavy parking 
pressure and is examining this regulation in detail in consultation with 
the Law Department and the City Prosecutor with a view towards resolving 
the difficulties. " 

In addition, the Chief Constable submitted a separate report 
dealing with problems in enforcing a Residents Parking Only zone 
in the vicinity of the P.N.E. and suggested means by which this 
zone could be made more effective: 

'In a report to City Council, dated February 5th, 197A, 
the Bigineering Department suggested that should a higher level of 
police enforcement be provided to the Resident Parking Only zones in 
the vicinity of the P.N.E., the zones would be more effective. 

I have expressed concern over this matter before, and 
under the ci rcianstances , I must once again make the Police Depart- 
ment's position clear, as there appears to be some misunderstanding 
as to the existing problem. 

In my opinion, the assignment of additional Police members 
for the enforcement of Resident Parking Only zones as they presently 
exist, is not the answer. The present slcining restricting parking 
for the use of residents only leaves much to be desired from an enforce- 
ment point of view, as we are limited to the following procedure:- 

1. The complaint of illegal parking must come from a resident 
of the block concerned; 

2. The reporting resident must be prepared to state that the 
offending vehicle does not belong to any other resident within that 
block. 

3- The complainant must also givr his, or her name and address, 

and express their willingness to attend Court as a witness, should the 
Traffic Offence Notice be contested. 

if the complainant agrees to the foregoing, the Constable 
will issue a Traffic Offence Notice for the violation, listing the 
complainant's name and address on the Court Clerk's copy, in the event 
the information is required for Court purpiises. 

While this procedure may appear cumbersome, it is necessary, 
as the Police member has no other means of identifying those vehicles 
that are parked legally, or otherwise. 

The matter has been discussed with the City Prosecutor, who 
agrees with our present policy in dealing with the problem. 

While illegal parking in these zones is a matter of great 
concern to the residents of the area, the assigned Police members report 
that complaints have bsen received, but not many of the residents are prepared 
to follow through with their complaint, once they are made aware of the 
procedure that must be followed. 

Residents can not be expected to have knowledge of the make 
and model of every neighbour's automobile, and there have been instances 
where complaints have been received from a resident against a resident. 

If thefblice are expected to C^ke enforcement action, then 
some means of identifying vehicles must be instituted, otherwise the problem 
will cont i nue . 

Therefore I am recommending that consideration be given to 
the following:- 
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1. Resident Parking Only zones 6^2 identified with a colour patch, 
or similar identification to each sign within each block; 

2. Residents to apply annually for a Resident Parking Only decal, 
to be issued by Engineering, or Permits and Licenses Department; 

3. The decals should correspond to the identification mark on 
the signs within each block; 

Decals should be issued on presentation of proof of residency 
by the applicant, preferably by producing their motor vehicle registration; 

5- Decals to be of sufficient size, and placed in a conspicuous 

position on the windshield of the vehicle, on the left side, to assist 
the Police members in enforcement; 

6. Ensure that all residents have obtained decals before enforce- 

ment action is taken. 

While this is only a suggestion to assist in identifying 
those vehicles that are legally parked in Resident Parking Only zones, it 
will at least give our Police members some means of taking prompt enforce- 
ment action against any vehicle that does not carry a decal, as required. 

It should also be noted that if this, or any similar recommend- 
ation is accepted, it would provide parking for residents of a particular 
block only. There will be no provision for service vehicles, or visitors. 
This, in itself, may cause dissension among residents in the area. 

In the event that the suggestion to introduce decals is not 
acceptable, I would request that immediate steps be taken to ensure that 
some other means of ident i f icat ion is undertaken to assist the Police 
Department in the policing of this area, as the present system does not 
provide the Police with proper means for enforcement. 

Mrs. P. Alfeld and other residents in the area adjacent to the 
P.N.E. urged that Council institute a $25.00 fine and 'tow-away' of 
vehicles violating RPO parking. Mrs. Alfeld also suggested that the 
P.N.E. be asked to announce at each and every Coliseum event that 
vehicles parking in R.P.O. zones would bo fined $25.00 and would be 
subject to tow-away. The P.N.E. should also undertake to urge its 
patrons to take advantage of the on-site parking provided. 

The Director of Permits and liicenses stated that because of 
the increased enforcement of the Zoning By-law by his inspectors, 
the overtime costs for the department were $925 for February and 
it is estimated that overtime for March will be approximately 
$2059. If this high level of enforcement were maintained for the 
remainder of the year, the total overtime costs would be over 
$10,000. 

Superintendent McRae elaborated on his reasons for recommending 
Residents Only Parking decals for residents of the area. There have 
been incidences of cars being wrongly identified and therefore a 
person being unjustly fined. 

In response to a query from the delegation, the city Engineer 
advised that in his opinion, barricading the residential streets 
prior to commencement of events at the P.N.E. would not solve the 
situation and, in fact, would create a number of problems. He 
advised that the cost of the present barricading is $2,00 per 
month . 

Reference was made to a meeting held recently at the P.N.E. 
with Aldermen Linnell and Volrich and representataves of the 
Engineering and the Police Departments on the matter of P.N.E. 
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This meeting tentatively agreed that a comprehensive study of the 
problems with parking at the P.N.E. be undertaken, some of the items 
to be covered in this study would be: 

- Means by which motorists could be encouraged to park on-site 
at the P.N.E . ; 

- Improved transit service for P.N.E. events etc. 

The goal is for implementation of the study recommendations within 
six months. 

RECOMMENDED 

A. THAT Council authorize the expenditure of a further $2,000 by 
the City Engineer to continue the barricading programme on the 
residential streets adjacent to the P.N.E. for a further 
month 

B. THAT the Police Department and the Director of Permits and 
Licenses be instructed to maintain a reasonable enforcement 
level in the area adjacent to the P.N.E. during P.N.E. events; 

C. THAT the Chief Constable report back to the next meeting of 
the Official Traffic Commission with a detailed proposal on 
implementing a decal system; 

D. THAT the City Engineer, in conjunction with the Chief Constable, 
city Prosecutor and the Director of Permits and Licenses, 
report back to the next meeting of the Official Traffic Com- 
mission on possible extension of the Residential Parking zones 
on streets adjacent to the P.N.E.; 

E. THAT the City Engineer give a progress report on the proposed 
study of resolving parking problems at the P.N.E. 


INFORMATION 

7. Request for Pedestrian Actuated Signal 
at 68th and Granville 


Mrs. Joan Kjargarrd, Mr. B. Rice and Mr. J. B. Fulton appeared 
on behalf of the Marpole/Oakridge area Council to request a pedes- 
trian actuated signal at 68th and Granville. They submitted a 
petition containing 2085 signatures in support of this request. 
The following are some of the justifications for a signal put for- 
ward by the delegation: 

concern for children crossing this intersection at any time; 

many of the senior citizens in the area are confined to one 
side of Granville Street because of their fear of crossing 
the intersection; 

- this local community shopping area is divided by Granville, 
the main arterial road, and a pedestrian actuated signal at 
this corner would facilitate shoppers in the area; 
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- a branch library will be opened in June in part of the 
Shoppers Drug Mart building on the southeast corner of 
68th and Granville; 

children from kindergarden up to Grade 3 living west of Gran- 
ville must cross Granville at 68th to attend David Lloyd 
George main school. There is a school patrol at this inter- 
section, but children who are late leaving school or because 
of having been 'kept-in' or doing reference work do not have 
any one to see them safely across; 

because of the distance between traffic signals on this part 
of Granville Street, signals are at Park Drive and at 70th, 
motorists tend to 'speed' through this intersection. 

Other citizens in the area spoke in support of this request. 

The City Engineer submitted the following report dated Feb- 
ruary 20, 1974: 

" INTRCDUCTION 

This report was initiated as a rosult of a petition submitted by 
the Traffic Cominittee of the Marpole/Oakridgu Community represented by Mr. 
J.B. Fulton, School Principal; Mr. B. Rice, business merchant in the area; 
and Mrs. J. KJargaard, resident. This group feels a Pedestrian Actuated 
Signal is required to assist pedestrians to cross Granville Street safely at 
68th Avenue, 

BACKGROUND 

The Engineering Department has h;ui this area under close review 
since Mr. Rice contacted the Traffic Division in October of last year. 
Subsequently, members of the Traffic Division met with representatives of the 
Marpole Traffic Conmiittee on Wednesday morning (8:00-9:30) October 31, 1973 
to observe traffic conditions jointly. Further, at the request of Mr. Rice, 
traffic data was recorded during the evening peak hour on Friday, November 9, 
1973. On that date an abnormal situation on Oak Street Bridge created an 
accumulation of traffic west from Oak on 70th Avenue, extending north on 
Granville Street to 68th Avenue. The observations were consequently cancelled 
and rescheduled at Mr. Rice's request for Friday, December 13th; during the 
evening rush hour on that date no abnormal accumulation occurred. 

SITE CONDITIONS 

The land development on Granville Street has commercial frontage 
from 71st Avenue to approximately 66th Avenue; the siu-rounding area is medium 
density residential with David Lloyd George Jlementary School situated two 
blocks east of Granville Street on 67th Avenue. 

At the north end of the shopping area there are two T intersections 
(67th and 68th Avenues) that provide four legal crosswalks for pedestrian 
crossing activity. The heaviest crossing activity occurs at the south crosswalk 
of 68th Avenue which is marked and signed "SCHOOL STOP WHEN OCCUPIED". At the 
south end of the shopping area the crossing activity occurs at 70th Avenue where 
a full traffic signal assists both pedestrian and vehicular movements through 
the intersection. 

Greinvllle Street in this area hap a north to south down gradient of 
approximately with no break in grade; the sight distance is essentially 
unlimited. 

TRAFFIC SITUATION 

At the time of -t he Engineering at sessment between October and 
December, 1973 there were no noted problems related to pedestrian crossing at 
68th Avenue. The Police Department advises that the School Patrol operates most 
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efficiently during hours of school crossing and experiences no difficulty with 
vehicular volumes. In the opinion of the Police Department the School Patrol is 
an adequate form of control to assist students safely across Granville Street 
under present circumstances. 

Representatives of the Marpole Committee expressed concern for 
crossing difficulties outside of school crossing periods, particularly during 
the peak evening hour of traffic flow. In this regard, detailed studies were 
undertaken on the aforementioned December 13th, when the following traffic data 
was examined: 

1. Traffic Flow, two way (4:00 p.m. to 6:00 p.m.) 

2. Frequency and Distribution of Safe Crossing Gaps - 
in the traffic flow. 

3. Pedestrian Crossing Activity. 
U. Vehicular Speeds. 


A summary of the criteria measured shows: 
Traffic Flow - 

In the peak hour, two way traffic volumes on Granville Street 
at 68th Avenuo during the average weekday »u'e 1600 vehicles. For 
comparison purposes the two way volume ciurontly on Oak Street is in 
excess of 3000 vehicles per hour. 


Pedestrian Crossing Activity- 

During the p.m. peak hour approxinatoly 130 cross at 68th Avenue 
and emother UO cross mid-block south of (S8tli Avenue. At the time of 
these observations the pedestrians were not unduly delayed in their 
crossings. 

Gaps-in-Traffic Flow - 

In the peak hour approximately 50 adequate crossing 
opportunities (gaps) were recorded and in the maximum 30 minute 
period of traffic flow, 23 crossing opportunities were observed. 
The distribution of the gaps was relatively uniform and of an 
average frequency of approximately one gap per each minute and 
one-half. From an engineering standpoint the magnitude and 
frequency of these vehicular gaps are considered adequate for the 
safe crossing by pedestrians at this intersection. 

Further observations were also undertaken during non-rush 
hours when vehicular volumes are considerably lower. On each 
occasion there were longer and more frequent gaps in the lighter 
Ttraffic flow. 


Vehicular Speeds - 

A police radar unit was assigned to this area during the 
data collection period and recorded the following range of 
vehicle speeds southbound approaching 68th Avenue: 


Speed Range 

15 mph or less 
26 mph - 30 mph 
31 mph - 35 mph 
36 mph - UO mph 
UO mph and over 


t of Vehicles 

11 
22 
52 
U 
1 


Accident Hljitory - 

A reviow of the past three yotu- ^iccldent history recorded 
from 1971 to 1973 fihowii one pedestri?ui injury accident in each of 
1971 and 1973. This accident record is not- indicative of an adverse 
traffic situation. 


Future Considerations - 

It is anticipated that the vehicular traffic volumes on 

Granville Street in the area will incretise with the opening of the 

Hudson Street Bridge. The bridge is scheduled to open in approximately 
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13 months' tine. The estimated peak period traffic volumes on Granville 
street at 68th Avenue after the opening of the Hudson Street Bridge 
are between 2000 and 2500 vehicles per hour. These forecast traffic 
volumes are expected to reduce the number of safe pedestrian crossing 
opportunities to the point vhere a pedestrian signal control will be 
warranted. 

CONaUSION 

From an engineering standpoint the traffic situation at the inter- 
section of 68th Avenue and Granville Street does not warrant a Pedestrian Actuated 
Signal at this time. However, we intend to install such a signal prior to the 
opening of the Hudson Street Bridge since we expect that the bridge should add 
sufficient vehicular traffic to this portion of Granville Street to require a 
Pedestrian Actuated Signal. i 

The current average cost of inst^aiing Pedestrian Signals at locations 
similar to Granville Street and 68th Avenue is approximately $6500. 

RECOMMENDATION 

It is RECQMMENDH) that a Pedestrian Actuated Signal be installed 
at the intersection of 68th Avenue and Granville Street approximately one month 
prior to the opening of the Hudson Street Bridge, 

The Chairman referred to a study currently underway by the 
Traffic Engineer of a number of intersections to develop criteria 
for evaluation of crosswalks not controlled by pedestrian actuated 
signals . 

RESOLVED 

TO receive the report of the City Engineer and the submission 
of the residents. 

FURTHER that the City Engineer keep this intersection under 
surveillance for report back to the Official Traffic Commission 
at the time he submits his report on criteria for evaluation 
of crosswalks. 

DELEGATION: Marpole/Oakr idge Area Council 


The meeting adjourned at approximately 10:10 p.m. 


FOR COUNCIL ACTION SEE PAGE(S) 
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PART REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON SOCIAL SERVICES 


H. 


March 7, 1974 


A meeting of the Standing Committee of Council on Social Ser- 
vices was held on Thursday, March 7, 1974 at approximately 1:30 p.m. 
in the No. 1 Committee Room, third floor. City Hall. 

PRESENT; Alderman Rankin (Chairman) 

Aldermen Gibson and Marzari 

ABSENT: Alderman Hardwick 

CLERK: M. Kin sella 


RE COMMENDAT I ON 

1. Steams Hot Dogs - Extension of 
Hours of Operation 

History ; 

City Council at its meeting of November 27, 1973, when dealing 
with the control of beer parlours and other premises in the Down- 
town eastside area, passed the following motion with respect to 
Steams Hot Dogs ; 

"THAT no further action be taken to cancel City of Vancouver 
1973 Restaurant License No. 14163 issued to Harscol Enter- 
prises Ltd., 50 East Hastings Street, as operators of Steams 
Hot Dogs, provided the following conditions are adhered to 
forthwith : 

'No entry be permitted into the restaurant after 
12 o'clock midnight and the premises be vacated 
by 12 :30 a .m. ' " 

The Chief Constable on January 7, 1974 submitted a report to 
Council on the operation of the premises since the hours of opera- 
tion were restricted on November 27, 1973. This report indicated 
that since the restriction of hours, there had been a noticeable 
decrease in the number of patrons frequenting the premises during 
the hours of operation, and in particular the 'Street Kids'. The 
loud speaker and the flood lights on the front of the premises had 
been shut off. The Management had been using one of the employees 
as a doorman to keep drunks and trouble makers off the premises, 
which resulted in a decline of Police involvement and since the 
restriction on the hours of operation, there were no reportable 
Police incidents. 


cont ' d 
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Mr. Tom Young, Operator, Steams Hot Dogs, appeared before your 
Committee today in support of his application for extension of hours 
of operation of Steams Hot Dogs from the present closing time of 
12 o'clock midnight. In a letter dated February 7, 1974, Mr. Young 
argued that the Management of Steams has been accepting greater 
responsibility, exercising more control on their patrons and that this 
has produced a noticeable decline of incidents of Police involve- 
ment. They suggested that the Committee give consideration to, 
perhaps, extended hours of operation on a three-month trial with 
a voluntary review at the end of this period. 

Inspector J. S. V. Lake, who is responsible for the policing 
of the core area, submitted the following report dated February 22, 
19 74 for the Committee's consideration: 

"You will recall that as a result of a police report. City 
Council, on November 27th, 1973, unanimously passed the following 
edict. 

"No entry be permitted into the restaurant 
after 12 o'clock midnight and the premises 
be vacated at 12:50 a.m." 

Since the early closing, problems have decreased considerably 
in the Unit block East Hastings St. Steams was a focal point for a 
young delinquent group to mill about until the early hours of the 
morning. The early closing of Steams has resulted in this group being 
displaced, hopefully to a more satisfactory environment. 

Having enjoyed the results of this early closing, I am reluctant 
to favour any extension of hours. In all fairness to the owners of 
Steams, I must report that they have operated in a very responsible 
manner since November 27th, 1974. There have only been two reportable 
incidents in connection with this restaurant. January 5th, an Assault 
on the premises and on January 30th, a person was arrested for being 
intoxicated on the premises. 

If the City Council feels that because of this favourable 
report an extension is indicated, I earnestly request hours of operation 
be extended only one hour, i.e. to 1:00 a.m." 

Inspector Lake discussed this matter with your Committee and 
reiterated his statement that the hours of operation be extended 
only one hour, i.e. to 1:00 a.m. Sgt . B. Smith, the officer res- 
ponsible for patroling the area from Gore to Cambie , Keefer to the 
Waterfront, testified to the improved operation of Steams Hot Dogs 
and supported their request for an extension of hours. 

During discussion of this matter, your Committee discussed with 
the representatives of the Police Department and a number of youth 
workers from the downtown area, the youth problem in the area. 
Sgt. Smith stated that a number of the 11-14 year olds who frequent 
the area are those who have come to town with their parents and 
are staying in hotels in the area. A high proportion of these 
youth are native Canadians, some of whom are run-aways . One of 
the problems is the lack of adequate resources to deal with the 
special problems of these youth, e.g. a type of family group home. 

The Chairman requested the youth v\rorkers to give consideration 
to practical means by which the youth problems in the area could be 
remedied and to report back to the Committee as soon as possible. 


cont ' d 
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Following further discussion, it was 

RECOMMENDED 

THAT the hours of operation of Steams Hot Dogs be extended 
to 1:00 a.m. and that the premises be vacated by 1:30 a.m. 
with a report back from the Chief Constable in three month 
on the operation of the premises under the extended hours. 


FOR COUNCIL ACTION SEE PAGE(S) ^12. 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON HOUSING 


February 26, 1974 


An In-Camera meeting of the Standing Committee of Council on 
Housing was held in the #2 Committee Room, third floor. City Hall, 
on Tuesday, February 26, 1974, at approximately 11:05 a.m. 

PRESENT t Alderman Harcourt (Chairman) 
Alderman Rankin 
Alderman Massey 

COMMITTEE 

CLERK ; R. Demofsky 


INFORMATION 


1. Citv-owned Lands for Housing 

The attached progress report on potential housing sites in 
the next 5 years, dated February 13, 19^4, was explained by 
the Supervisor of Property and Insurance. After a brief 
discussion your Committee 

RESOLVED 

That the progress report of the Supervisor of Property 
and Insurance dated February 13, 1974, be received. 

The Supervisor of Property and Insurance advised that the 
School Board no longer required the land at 13th and 
Victoria (vicinity of John Hendry Park) and has offered it 
to the Park Board. (This property is now surplus to 
School Board needs, more suitable property having been 
acquired in the area. ) 

Your Committee 

RESOLVED 

That the Supervisor o±" Property and Insurance, together 
with the Director of Planning, report back to the Standing 
Committee on Housing, on the most appropriate use of this 
property. 


RECOMMENDATION 


2. Provincial Land Acquisition Program 

The attached report from the Supervisor of Property and 
Insurance on Provincial Land Acquisition Program dated 
January 30, 1974 was presented. 


cent ' (i 
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(a) S/S Semlin; N/S Pandora Street 
between Semlin & Lakewood Drives 

The Director of Housing, G.V.R.D., reported that this 
property is under active consideration by G.V.R.D. for 
development with approximately 40 family housing units 
(2 to 3 bedroom units), including a day care centre. 

(b) Block bounded by 1st and 2nd Avenues 
Cassiar and Skeena Streets 

Alderman Harcourt advised that studies were presently 
under way and a report is expected shortly from Harry 
Web of Justice & Web, a Landscape & Architectural firm. 

(c) S/S 7th Avenue 

between Windsor & St. Catherines Streets 

City Council, at its meeting of January 22, 1974 » approved 
the use of this property for day care on the basis of a 
2 year lease. 

(d) W/S Renfrew 

between 5th & 6th Avenues 

At this meeting your Committee recommended that Council 
approve the sale of city-owned land on W/S of Renfrew 
Street between 5th and 6th Avenues, being Lots 10 to 
24 and the East 13 ft. of Lot 25, plus city lanes, to the 
Association of Benevolent Craftsmen. 

(e) S./S Grandview Highway 

between Penticton & Slocan Streets 

The Supervisor of Property & Insurance reviewed the 
status of this land with your Committee. 

(f ) N.W. Corner Ash Street & S.W. Marine Drive 

Mr. Casson, Director of Housing, G.V.R.D., advised that 
work is progressing and G.V.R.D. will report back to 
your Committee by the end of March, on the suitability 
of this property for a personal care home, etc. 

(g) 4th Avenue & Wallace Street 

Mr. Casson indicated that G.V.R.D. is endeavouring to 
obtain a suitable group to sponsor this senior citizens 
project. (apparently this is a requisite under the terms 
of National Housing Act). He will report back to the 
Standing Committee on Housing as soon as possible. 

(h) Grandview/Renfrew Area 

The Director of Housing, G.V.R.D., reviewed the status 
of this land with your Committee. 


cont ' d 
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RECOMMENDED 

(i) That the Supervisor of Property & Insurance report 
back to the Standing Committee on Housing, after 
discussion with Park Board, on the history of land 
on S/S Grandview Highway between Penticton and 
Slocan Streets. 

(ii) That the site on the N/S of 14th Avenue between 
Renfrew and Nootka Streets be reserved, for the 
G.V.R.D. for a period of 1 year for development by 
a non-profit housing corporation. 

Further that G.V.R.D. produce plans for this area 
to meet your Committee's approval. 


The meeting adjourned at approximately 12:10 p.m. 


FOR COUNCIL ACTION SEE PACE(S) .6^1^.- 
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CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 


A Regular meeting of the Council of the City of Vancouver was 
held on Tuesday, March 19, 1974, in the Council Chamber at approx- 
imately 2:00 p.m. 

PRESENT; Mayor Phillips 

Aldermen Bowers, Gibson, Harcourt, 
Hardwick, Linnell, Marzari, Massey, 
Pendakur, Rankin and Volrich. 

CLERK TO THE COUNCIL: D.H. Little. 

PRAYER . 

The proceedings in the Council Chamber were opened with prayer. 
ACKNOWLEDGMENT . 

The Council acknowledged the presence in the Council Chamber 
of students from the Law Enforcement Class of Vancouver City College 
under the direction of Mr. Watts, and also students from Grade 10, 
Windermere Secondary School. 

'IN CAMERA' MEETING . 

The City Clerk reported that the 'In Camera' Committee approved 
the items for an 'In Camera' meeting later this day, with the exception 
of one which will be determined in the 'In Camera' Meeting. 

ADOPTION OF MINUTES 

MOVED by Aid. Linnell, 

SECONDED by Aid. Gibson, 

THAT the Minutes of the Regular Council Meeting dated 
March 12, 1974, with the exception of the 'In Camera' 
portion, be adopted. 

- CARRIED UNANIMOUSLY. 

COMMITTEE OF THE WHOLE . 

MOVED by Aid. Linnell, 
SECONDED by Aid. Gibson, 

THAT the Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY. 


REPORT REFERENCE 

Robson International Village . 

The Director of Planning introduced the Chairman of the Robson 
International Village Community Co-operative Mrs Hilda Kristiansen 
who proceeded to explain the purpose of the Co-operative which is 
to develoD for the use of its members, residential accommodation 
with stores of the existing type, all as part of a village community. 
Mr, H, Weinreich showed films of the area and was followed by 
remarks from Mr. J. A. Murchie, a merchant in the area. 

MOVED by Aid. Pendakur, 

THAT the oral representations be received for information. 


- CARRIED UNANIMOUSLY. 


Regular Council Meeting, March 5.9, 1974 


UNFINISHED BUSINESS 

It was agreed to defer the following items of business for 
consideration after hearing delegations later this day: 


Dance Halls: Extension of Closing Hours . 


Proposed Sign By-Law 


Rent and Housing Matters 


Report of the Special Committee 

re Orph»um Theatre, dated March 15, 1974 . 

The Special Committee re Orpheum Theatre comprising:- 

Alderraan Bowers, 
Alderman Gibson, 
Alderman Massey, 

submitted the following report under date March 15, 1974 as 
amended this day by the Chairman: 


„ March 15. 1974. 

" RBPORT TO COUNCIL 

Special Committee re Orpheum Theatre 

On February 19, 1974, Council considered the attached report from 
its Special Committee on the Orpheum Theatre. That report contained 
three recommendations :- 

A. That Council exercise the option granted to it by Famous 
Players to purchase the Orpheum Theatre through payments 
as follows :- 

In July, 1974 1.0 million 
In July, 1975 1.5 million 

In Jan. 1976 1.4 million 

and that the Mayor and City Clerk be authorized to sign a contract 
with Famous Players to implement this purchase, such contract to 
be to the satisfaction of Corporation Counsel; 

B. That the sum of $900,000 be placed in the 1974 Supplemental 
Capital Budget towards the cost of purchase; 

C. That the following funds be designated as back-up for the 
remaining $3,000,000:- 

1973 Operating Budget Surplus $2,000,000 
Special Property Sales Reserve $1,000,000 

such funds to be re-imbursed by donations, Rrants from Senior 
Governments, and future Supplemental Capital budgets. 

It was then moved 

THAT the Special Committee's recommendations A, B and C, 
as set out above in the report dated February 18, 1974, bo approved: 


Cont 'd 
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UNFINISHED BUSINESS (Cont'd) 


. Report of the Special Committee 

re Orpheum Theatre, dated March 15. 1974 (Cont'd) 


FURTHER THAT the Council pursue its request to the Federal and 
Provincial Governraents for funds: 

(a) to replace the back-up funds which are urgently 
required for other purposes including the City's 
land banking program, 

(b) to finance the cost of the restoration of the Orpheum 
Theatre 

This motion was TABLED as follows :- 

(a) the motion of Alderman Bowers be tabled for the 
time being; 

(b) a request be made to the owners of the Orpheum Theatre 
for an extension of the present option to March 20,1974 
at no cost to the City; 

(c) in the meantime, the Council's Special Committee and 
the Mayor be requested to pursue vigorously efforts to 
obtain firm commitments from the Senior Governments. 

CARRIED 


The Own«ra thereupon agreed to extend tho option on the theatre 
to Uarch 20, and the Special Committee has continued to seek assistance 
from Senior Governments, as reported below:- 

Subsequent to the Resolution of Council on February 19, further 
discussions were held in an effort to secure government assistance 
with the purchase of the Orpheum Theatre, as follows :- 

On March 4, Mayor Phillips and Aid. Bowers, Harcourt and 
Massey met in Victoria with back- bench M.L.A.'s and also 
with the Attorney-General. 

Mayor Phillips met with Hugh Faulkner, Secretary of State, 
in Ottawa on March 8. 

Aid. Bowers and the Civic Auditorium Board met with Mr. 
Boucher, Deputy to the Secretary of State, on March 9. 

Mayor Phillips had breakfast with Jack Davis, Minister 
of the Environment, on March 15. 

In addition, there were countless telephone conversations with 
Federal and Provincial politicians. 

We can now report that the Federal Government announced on March 15, 
a grant of $1 million towards the purchase of the theatre, on condition 
that it be used as a home for the Vancouver Symphony Orchestra. In 
addition, they have undertaken to contribute $ 1 million towards the 
renovation costs, over the next two or three years. 

The Provincial Government has not been able to make a firm commit- 
ment for any particular grant. However, individually virtually all 
members of the Cabinet and the Vancouver M.L.A's have expressed 
sympathy towards the project, and the Committee still has hopes for 
a substantial contribution from the Provincial Government. 

In view of the above developments, I recommend that Council now 
exercise its option to purchase tho theatre, by passing the motions 
tabled on Feb. 19, but amended now as follows: 

A . *That Council approve tho City's purchase of the Orpheum 

Theatre from Famous Players thi'oiish payments as tollows; - 

In July, 1974 1.0 million 

In July, 1975 1.5 million 

In Jan. 1976 1.4 million 

and that the Mayor and City Clerk be authorized to sign a 

contract with Famous Players to implement thiA purchase, 

such contract to be to the satisfaction of Corporation Counsel: 

B. That Council accept the contribution of the Federal Government 
of $1 million towards the purchase price: 

C. That the sum of $900,000 be placed in the 1974 Supplemental 
Capital Budget towards the cost of purchase: 


Cont 'd . 
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UNFINISHED BUSINESS (Cont 'd) 
Report of the Special Committee 

re Orpheum Theatre, dated March 15, 1974 (Cont'd ) 


D. That the sum of $2 million from the 1973 Operating Revenue 
Surplus be designated as back-up funds for the remaining cost of 
purchase, such funds to be reimbursed from donations, possible 
grants from the Provincial Government, and future Supplemental 
Capital budgets: 

E. FURTHER THAT Council pursue its request to the Provincial 
Government for a grant to - 

(a) replace the back-up funds which are needed for other 
purposes , and 

(b) to assist in the restoration of the Orpheum Theatre. 

F. * That t he Council's Special Committee on the Orpheum be asked 

to c ontinue its existence as liaison witn tne senior uovern= 
ments and with the private fund raising drive wnicn win now 
commence. " 


Changes made this day by Chairman. 


MOVED by Aid. Pendakur 

THAT the recommendations of the Special Committee set out 
in its foregoing report, as changed this day, be approved. 

- CARRIED 

(Aid. Rankin voted against the Motion.) 

MOVED by Aid. Pendakur 

THAT the Mayor be requested to express the Council *s 
appreciation to the Secretary of State The Hon. Mr. Hugh 
Faulkner, The Minister of the Environment The Hon. . Mr .. Jack 
Davis, and the Minister of State for Urban Affairs The Hon. 
Mr. Ron Basford, for their assistance in. respect of the 
Orpheum Theatre matter, 

- CARRIED UNANIMOUSLY. 

COMMUNICATIONS OR PETITIONS . 

Budget Surplus, 1973 . 

MOVED by Aid. Bowers, 

THAT the following report dated March 13, 1974, in respect 
of Budget Surplus, 1973, be received for inf ormation:- 

- CARRIED UNANIMOUSLY 

" re: Budget Surplus. 1973 

You may be interested in the following summary of the city's 
operating budget for 1973, based on the figures Just released by 
the Director of Finance as "Final, subject to Audit". 

CITY OF VANCOUVER. OPERATING BUDGET 1973. in $ Millions 

REVENUES EXPENDITURES SURPLUS 

Budget 102.04 102.04 

(compiled in 
April, 1973) 

Actual 104.21 101 .66 2.55 

Excess 2.17 -0.38 

Due to interest on Largest over-runs were:- 

temporary invest- Welfare & Rehabilit. + .20 

ments. Increase +1.15 General Government + .12 

Fees 8c Fines + .55 Largest under-runs were:- 

Business Tax + .27 Streets (Incl.Snow & 

Other + .20 Ice Control) - .14 

Planning Dept. - .10 

Cont'd. . . 
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COMMUNICATIONS OR PETITIONS (Cont'd ) 
1 . Budget Surplus, 1973 (Cont'd) 


It would be prudent to retain a portion of this surplus as 
a cushion against possible unforeseen deficits in future operating 
budgets, due to excessive snowfall or other emergencies. In the 
meantime, such funds can be used as temporary financing of a vast 
range of projects, under Local Improvements, under Federal Winter 
Works, or other programs. 

However, some of the surplus may be expended by Council for 
one-time capital projects that are not included in our regular or 
our supplemental capital budgets." 


2. Zoning Regulations 

Copp's Credit Acceptance Corporation Ltd . 

MOVED by Aid. Marzari 

THAT the request of Copp's Credit Acceptance Corporation Ltd., 
of The Warehouse, 996 Homer, Vancouver, requesting an opportunity 
to appear before Council in respect of certain zoning matters 
affecting their business, be approved and arrangements left in 
the hands of the City Clerk. 

- CARRIED UNANIMOUSLY. 


3. Western Canada "Amateur Boxing" 
Championships, Request for Banquet . 

Council noted a request from the British Columbia Amateur 
Boxing Association that the City of Vancouver host a banquet 
in connection with the 1974 Western Canadian "Amateur Boxing" 
Championships to be held at the P.N,E.on May 10 and 11, 1974. 

MOVED by Aid. Linnell, 

THAT the request be received and no further action taken. 

- CARRIED UNANIMOUSLY. 

4. Participation in National 
Hockey Event. 

Under date of March 8, 1974, the Council received an invitation 
from the Mayor of Winnipeg for the Vancouver Council Members 
to participate in a National Hockey Event. 

MOVED by Aid. Hardwick 

THAT the invitation be received and suitably acknowledged. 

- CARRIED UNANIMOUSLY. 


5 . Vehicle Noise Control Standards . 

The City Clerk of the Corporation of the City of North Vancouver 
by letter dated February 27, 1974, submitted the following 
resolution of that City's Council and requested Vancouver's 
endorsement: 

"THAT WHEREAS one of the principal causes of noise pollution 
is the unnecessary and excessive noise caused by faulty or 
illegal mufflers on motor vehicles by irresponsible owners 
and drivers; 

AND WHEREAS the Provincial Minister of High\yays has promised 
as far back as late 1971 to install noise level testing 
devices in the Provincial Vehicle Inspection Stations; 
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COMMUNICATIONS OR PETITIONS (Cont'd ) 

5 . Vehicle Noise Control Standards (Cont'd ) 

AND WHEREAS until such testing devices are installed and 
levels established enabling Police Officers to apprehend 
and summons offenders, the law cannot be enforced; 

THEREFORE BE IT RESOLVED THAT the Council of the City of 
North Vancouver strongly urge the Minister to immediately 
implement vehicle noise control standards as a means to 
eliminate and rectify the situation, and further that we 
send copies of this resolution to the surrounding munici- 
palities and to the U.B.C.M. for their endorsement; 

AND FURTHER THAT the Provincial Government be urged to 
build a motor vehicle testing station equipped with a 
noise level testing device, on the North Shore as soon 
as possible." 

MOVED by Aid. Bowers, 

THAT the Vancouver City Council strongly endorse the 
resolution of the City of North Vancouver quoted above, 

- CARRIED UNANIMOUSLY. 


16. Safeway Development, 

41st Avenue, between Dunbar 
and Collingwood. 

MOVED by Aid. Harcourt 

THAT the request of Mrs I.B. McCrum of 3549 West 40th 
Avenue, to appear before Council in connection with the 
proposed development by Safeway Ltd,, in respect of property 
on 41st Avenue between Dunbar and Collingwood Streets, be 
approved and arrangements made by City Clerk. 

- CARRIED UNANIMOUSLY. 


;7. Marine Drive Foreshore Park - 
i Spanish Banks Erosion Project. 

A communication was received from the Park Board under date 
March 19, forwarding a Minute of the Board in respect of the 
j Spanish Banks Erosion Project, giving an historic position 

; in respect of the matter and referring to the action of 

I protestors, :It stated, however, that members of the Alumni 

: Association at U.B.C. reported concern if the project were 

delayed further. The Park Board resolved as follows :- 

"That the Superintendent, on behalf of the Board, is 
hereby authorized to remove those persons obstructing the 
performance of the work authorized to be done by the Board 
on the Point Grey foreshore, and to engage such persons 
as he sees fit to assist him, and further, that City 
Council, on behalf of the City of Vancouver, be requested 
to endorse the aforesaid resolution." 

MOVED by Aid. Marzari 

THAT the delegation present, representing the Committee 
for the Preservation of Wreck Beach, be heard at this time. 

I 

I - CARRIED 

I (Aid. Pendakur, Massey, and Hardwick voted against the Motion) 


i 
i 
I 
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COMMUNICATION & PETITIONS (Cont'd) 


7. Marine Drive Foreshore Park- 

Spanish Banks Erosion Pro ject . (Cont 'd) 

Mr. P. Chataway of the Preservation Committee spoke against 
the Park Board resolution. 

Park Commissioner DuMoulin spoke in support and in explanation 
of the Park Board Resolution. 

MOVED by Aid. Harcourt, 

THAT the Park Board be authorized to obtain an injunction, 
On behalf of the City and the Park "Board, to restrain the parties 
involved, from obstructing the performance of the work authbrised 
by the Park Board on the Point Grey Foreshore. 

- CARRIED 

(Aid. Bowers, Volrich, Massey and Gibson, voted against the 
Motion. ) 

PRESENTATION. 


MB. ROBERT C. STIRMAN . 

The Mayor presented a Civic Recognition Award Medal to Mr. 
Robert C. Stirman, a Civic eiilployee, in recognition of bravery 
shown in an incident where he rescued an elderly lady from a 
smoke-filled house^ The citation was read by the Mayor and 
also presented to Mr. Stirman. 


The Council recessed at approximately 4 p.m. and, following 
an 'In Camera' meeting in the Mayor's office, recessed to 
re-convene in Open Council. 


X 
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The Council reconvened in open session in the Council Chamber 
at approximately 4:15 p.m., with the same members present. 


BOARD OF ADMINISTRATION. DEPARTMENT fc OTHER REPORTS 

BOARD OF ADMINISTRATION 
General Report, March 15, 1974 . 

Works and Utility Matters, March 15, 1974 

The Council considered this report which contains eight clauses 
identified as follows :- 

Kent Avenue North Between Crompton and Borden Street. 
Sewer Separation in Area Tributary to South Branch 
of North Arm Interceptor. 

Sewer Reconstruction 'Prior to 1974 Paving' - Phase I 
Sewer Separation Downtown Between Burrard Street and 
Columbia Street. 

Sewer Separation in Area Bounded by the Great Northern 
Cut, Glen Drive, Broadway and Commercial Drive. 
Flat Rates for Property Owners ' Share of Complete 
Local Improvement Projects. 

Tender Number 743 - Kerrlsdale Beautif ication Project. 
Local Improvements by "Petition" 

The Council took action as follows :- 

MOVED by Aid. Linnell, 

THAT the re-commendations of the Board of Administration con- 
tained in these clauses be approved. 

- CARRIED UNANIMOUSLY 

Building and Planning Matters (March 15, 1974 ) 

Scheme 3.0 Alignment Status 
(Burrard Inlet Crossing) 

MOVED by Aid. Hardwick, 

THAT the recommendation of the Director of Planning submitted 
by the Board of Administration in this report, be approved. 

- CARRIED UNANIMOUSLY 

Finance Matters (March 15, 1974 ) 

The Council considered this report which contains two clauses 
identified as follows: 

Cl. 1: Retaining Outside Legal Counsel to 

Prepare and Argue Case 
Cl. 2: Grant Request: Canadian Institute of Surveying 

The Council took action as follows: 

Retaining Outside Legal Counsel 

to Prepare and Argue Case (Clause 1 ) 

MOVED by Aid. Pendakur, 

THAT the recommendation of the Board of Administration contained 
in this clause be approved. 


- CARRIED UNANIMOUSLY 
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BOARD OF ADMINXS-TRATXON^ , DEPARTMENT & OTHER REPORTS (cont'd ) 

BOARD OF ADMINISTRATION 
General Report (March 15, 1974) 
(cont'd) 


Finance Matters (March 15) cont'd . 

Grant Request: Canadian 
Institute of Surveying (Clause 2) 

The Council considered a request of the Canadian Institute of 
Surveying for a grant to assist in defraying certain costs in 
connection with the annual general meeting of the Institute to be 
held at the Hotel Vancouver, April 3rd to 5th inclusive. 

MOVED by Aid. Pendakur, 

THAT a grant to assist in defraying a budget item of $350.00 
be approved. 

- LOST 

(Aldermen Bowers, Hardwick, Linnell, Marzari, 
Massey, Rankin and the Mayor voted against the motion) 

Personnel Matters, March 15, 1974. 

The Council considered this report which contains two clauses 
identified as follows :- 

CI. 1: Organization and Staffing - Planning Department. 

CI. 2: Leave of Absence - Mrs A.Derby, Plan Checking Assistant I 

The Council took action as follows :- 

Organization and Staffing: 
Planning Department (Clause 1 ) 

MOVED by Aid. Hardwick, 

THAT the following recommendation of the Board of Administration 
on this matter be approved: 

"THAT the two positions of Associate Director which are 
described on page 29 of the report, be established. This 
will enable the Director of Planning to commence recruit- 
ment for these two senior positions. The classification 
of these two positions will be dealt with in the normal 
manner if they are authorized by Council" ; 

FURTHER THAT the documents in connection with the subject be 
referred to a joint meeting of the Civic Development and Community 
Development Standing Committees for further consideration and, 

FURTHER THAT when the joint committees are considering the 
subject, all members of Council be invited to be in attendance if 
they so wish. 

- CARRIED UNANIMOUSLY 

Leave of Absence: 
Mrs. A. Derby, 

Plan Checking Assistant I (Clause 2) 

MOVED by Aid. Massey, 

THAT the following requests of Mrs. A. Derby, Plan Checking 
Assistant I in the Department of Permits and Licenses, be approved, 
in connection with her recent appointment as a member of the 
Canada Pension Plan Advisory Committee: 

cont ' d. . . . 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 


BOARD OF - ADMJ^W-SS TRAT I ON 

General Report, March 15 (cont'd ) 

Personnel Matters (cont'd ) 

Leave of Absence: 

Mrs. A. Derby (Clause 2 continued ) 

(i) Leave of absence with pay on May 8, 1974 and leave of 
absence without pay on May 9 and 10, 1974 to permit 
her attendance in Ottawa at a meeting of the Canadian 
Pension Plan Advisory Committee. 

(ii) Leave of absence with pay in lieu of one day's annual 
leave taken on February 22, 1974 for the purpose of 
participating in the Subcommittee on Escalation of 
Private Pension Plans. 

(iii) A maximum of two days additional leave of absence with 
pay prior to May 8 on dates to be specified, for the 
purpose of attending Subcommittee meetings on Escalation 
of Private Pension Plans. 

- CARRIED UNANIMOUSLY 

Property Matters, March 15, 1974 . 

The Council considered this report which contains two clauses 
identified as follows :- 

CI. 1: Lane Establishment - North of 4th Ave., East of Lakewood 
Dr. Establishment of the North 25' of the West 12' of 
Lot 9, Block 2-5. Sub A. Block 148. D.L. 264A for Lane 
Purposes St. Lane North of 4th Ave., East of Lakewood 
Drive . 

CI. 2: Lease to Standard Oil Co., 

Lots 3 & 4 of C. Block 14, D.L. 196 
Carrall & Pender Streets. 

The Council took action as follows :- 

MOVED by Aid. Massey, 

THAT the recommendations of the Board of Administration con- 
tained in these two clauses be approved. 

- CARRIED UNANIMOUSLY 

B. DEPARTMENTAL GENERAL REPORT 
March 15, 1974 


Works and Utility Matters 

City Bridges 

MOVED by Aid. Rankin, 

THAT the recommendation of the City Engineer contained in this 
report be approved. 

- CARRIED UNANIMOUSLY 

Building and Planning Matters (March 15 ) 

Langara Consultants: 
Terms of Reference 

MOVED by Aid. Hardwick, 

THAT the recommendations of the Director of Planning contained 
in this report be approved, after amendment to Appendix A. "Terms 
of Reference", as follows: 

cont ' d. . . . 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd ) 

Langara Consultants: 
Terms of Reference (cont'd ) 

(i) 1. DEVELOPMENT PROPOSAL 

(b) Housing (second and third paragraphs to read as 
follows) 

"The consultant will present the alternatives to both the 
Civic Development Committee and to the Citizens' Committee 
on Langara and will be present as required tor community 
discussion before a final proposal is prepared for Council 
and subsequent development bids. 

In conjunction with the Planning Department, the consultant 
may consider using City-owned Park land other than Langara 
and within one block of the boundary , to repay the 
$4,500,000, if such uses are approved by the Park Board ." 

(ii) 3. CONTACT WITH THE COMMUNITY (to read as follows) 

" The consultant will work with the committee in assessing 
community requirements as they relate to the proposed 
development. This includes identifying requirements for 
recreation facilities, assessing input and ideas from 
the community as received from the committee , and determining 
the acceptability of the final proposals to the community. 
It is the responsibilty of the GiVic Development Committee 
and the Citizens' Committee on Langara , not the consultant, 
to develop a program of community contract. 

(ujider lining indicates changes) - CARRIED UNANIMOUSLY 

Finance Matters (March 15 ) 

The Council considered this report which contains three clauses 
identified as follows: 


CI. 1 
CI. 2 
CI. 3 


Claim of Lee You Koy 

Claim of Mr. and Mrs. Albert Chinn 

Claim of Dr. Robert McNaughton 


MOVED by Aid. Rankin, 

THAT the recommendations of the Corporation Counsel contained 
in the three clauses of this report be approved. 


- CARRIED UNANIMOUSLY 


C. Britannia Community Services Centre 
Ice Rink 


The Board of Administration submitted the following report 
under date of March 14, 1974: 

n The Ditector of Planning reports: 

Following the approval of the plebiscite on ice rinJcs* last 
year. Council appointed the firm of Downs /Archambault + 
Britannia Design, who are the architects for the Community 
Services Centre, to be the architects for the ice rink at 
Britannia. The architects and 'he Britannia Plautming Advisory 
Committee have developed sketch plams based on the rink 
originally outlined for the Britannia Centre, but also bearing 
in mind the budgetary limitations. The plein which has been 
prepared is for a rink designed for hockey with ice surface to 
National Hockey League standards. With the exception of the 
West End rink, all of the Parks Board rinks have been developed 
to approximately to this standard, which has proved to be the 
most useful, and to generate the most use. There are bleachers 
for approximately 400 people. The ice equipment and surface is 
designed so that the ice can be kept in place for 12 months of 

cont ' d. . . . 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

Britannia Community Services Centre: 
Ice Rink (cont'd) 


the year. There are no frills and an economical construction 
system has been used whereby ancillary spaces such as change 
rooms, skate rentals, and concessions are located as much as 
possible under the bleachers. The total gross estimated cost, 
which has been developed by the architects in consultation with 
Northern Construction, who are the contractors for the remainder 
of the! Community Services Centre, is $1,157,477. This includes 
fees and furniture and equipment, cind the detailed estimate is 
attached as Appendix A. 

The Britannia Steering Committee (who are responsible for 
supervising the contract on the Britannia Community Services 
Centre) has discussed with the architects the most appropriate 
way of handling the contract for the ice rink. It is their 
unanimous recommendation that Northern Construction, who are 
the contractors for the rest of the Centre, should be asked to 
carry out the work under a management contract with an upset 
price. Under this arrangement Northern Construction would be 
paid a mcinagement fee and would be bound to carry out the work 
for no more than the upset price to which they had agreed. 
They would work with the architects in completing the working 
drawings and specifications to achieve the greatest possible 
economies. Northern Construction's component of the contract 
would be at an agreed price, and the sub-trades would be 
tendered. It is estimated by the architects that the sub- 
trades represent approximately 70% of the total cost of the 
contract. This system means that the City would have benefit 
of a pnce which would not be exceeded, and at the same time 
would have benefit of competitive bidding on the sub-trades 
which will almost certainly result in a final contract price 
less than the upset price. 

This system is recommended because the contractor is already 
operating on the site, because he has proved to be a relia±)le 
and efficient contractor, because this system results in the 
speediest possible start (which probably means also the lowest 
cost), and because the majority of the cost can, in fact, be 
the subject of competitive bidding. 

To take advantage of this system, the construction must start 
by June 30 this year, with the working drawings completed by 
April 30th. The architects are on schedule for their part of 
the work. 


As mentioned earlier, if this arrangement is accepted. Northern 
Construction would work with the architects during the con?)letion 
of the working drawings to achieve maximum economy. It is 
suggested that there should be a fee of $5,000 to Northern for 
this work which would form part of their management fee if the 
contract proceeds, or would be- paid as a separate item if the 
work does not proceed. 

If the By-law money is divided equally between the five ice 
rinks, and if the Provincial one-third contribution (which is 
payeible on the first million dollars of each project) is 
obtained, the total allocation for this rink would be $877,633, 
($544,300 + $333,333). The Parks Board and their consultants 
are presently considering plans for the total ice rink program, 
and until this has been developed it is uncertain what 
proportion of the money from the By-law will be allocated for 
Britannia. In the meantime, and in the light of almost certain 
continuing increase in construction costs, it is recommended 
that the architects and Northern Construction proceed with 
developing prices for the ice rink in Britannia on the basis 
of the management system outlined above. 

The appropriate time for actually awarding the contract is as 
soon as possible after completion of the working drawings. 
The contract would be based on the upset price, the management 
fee, and the agreed price for the general contractor's part of 
the work. The sub- trades would be bid after the award of the 
contract. A contract could be awarded in mid May. 


cont ' d. . . . 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 


Britannia Community Services Centre: 
Ice Rink (cont'd) 


The Director of Planning, RECOMMENDS, therefore THAT: 

1. Downs/Archambault + Britannia Design be instructed to 
carry on with preparing the working drawings in consultation 
with Northern Construction. 

2. Council approve a fee of $5,000 for assistance by Northern 
Construction in developing final working drawings leading 
towards management contract, and on the understanding that 
if the contract proceeds, this $5,000 will be absorbed in 
the management fee . 

3. Council agree to the system of a mamagement contract with 
upset price arrangement for the Britannia ice rink. 

4. Northern Construction be requested to submit an upset 
price, a management fee and a price for the general 
contractor's part of the work. 

The Director of Finance reports: 

On October 24, 1973, the voters approved the provision of borrow- 
ing authority of $2,750,000 for 'Establishing, equipping and 
furnishing Community Ice Rinks, with the inference that this 
would be for five ice rinks located in: 

Britannia Community Services Centre 

Champ lain Heights Area 

Leingara Area 

Point Grey Area 

One other undesignated area. 

In December 1973 Council approved the expenditure (at the 
request of the Park Board) of $28,500, from the $2,750,000 for 
engaging an 'Ice Rink Study Grov^' on the understanding that 
this eunount would include any design costs. 


If the indicated price for Britannia (for a National Hockey 
League standard rink ) is $1,157,477, less a yet to be applied 
for Provincial Recreation Facility Fund Grant of $333,333, or 
a net City cost of $824,144, holds for all of the rinks then 
it is obvious that only three rinks can be built with the 
available funds. We can undoubtedly assume that the balance of 
the rinks will cost more than the Britamnia rink because of 
escalating construction costs. 

The Director of Planning 's report suggests still thinking in 
terms of five rinks and prc^oses proceeding with Britannia 
without specification of where the balance of City funds 
($279,844) should come from. I suggest that we cannot 
legitimately proceed with a capital project without properly 
specifying the source of all the funds required and in that 
sense I RECOMMEND that we recognize that the City is only going 
to be able to build three rinks of National Hockey League 
stemdard with the fxands approved by the voters. If five rinks 
are needed then the other two should be included in the 1976-80 
Five Year Plan. 

If the Province fails to approve Recreation Facility Fund grants 
for the rinks then we only have funds for slightly over two 
rinks . " 

Your Board notes that the precise wording of the plebescite was 
as follows: 

" It is proposed that the project consist of five community 
ice rinks located as follows : " 

Your Board submits the recommendations of the Director of^^Planning 
and the Director of Finance for CONSIDERATION of Council. 


cont ' d 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd ) 

Britannia Community Services Centre: 
Ice Rink (cont'd) 


MOVED by Aid. Pendakur, 

THAT this whole matter be referred to the Park Board with the 
request that Board report back to Council in two weeks with a total 
plan for community ice rinks as being considered by the Park Board; 

FURTHER THAT a copy of the plebiscite wording on the subject, 
as approved by the electorate on October 24, 1973, be forwarded to 
the Park Board for information; 

AND FURTHER THAT, in the meantime, the architects be authorized 
to continue preparing the working drawings. 

- CARRIED 

(Alderman Linnell voted against the motion) 

MOVED by Aid. Marzari, 

THAT the Mayor request the Provincial Government to raise 
the ceiling in respect of Provincial Recreational Funds to 
$1,500, 000. 

- CARRIED UNANIMOUSLY 

D. 21 North Renfrew Street 
2884 Oxford Street 

The Director of Permits and Licenses submitted a report dated 
March 15, 1974, in respect of the use of property at 21 North Renfrew 
Street and 2884 Oxford Street for the parking of private cars while 
owners are attending P.N.E. functions. It is noted Mr. Borovich 
is requesting to appear before the Council on the matter. 

MOVED by Aid. Harcourt, 

THAT Mr. Borovich be heard as a delegation this evening if 
possible, but the appropriate City officials be instructed to proceed 
with enforcement action. 

- CARRIED UNANIMOUSLY 

E. Report of the Standing Committee on 
Finance and Administration, February 28, 1974 

The Council considered this report which contains two clauses 
identified as follows: 

Cl. 1: Mayor and Aldermanic Indemnities: 1974 
Cl. 2: Functions of the Chief License Inspector 

Mayor and Aldermanic Indemnities: 1974 
(Clause 1) 


MOVED by Aid. Bowers, 

THAT the recommendation of the Committee contained in this 
clause be approved, effective January 1, 1974, after being expanded 
to include the Deputy Mayor; the actual indemnities to be as follows: 

Mayor $2,2 00 per month 

Deputy Mayor $1,320 per month 

Aldermen 9 660 per month 

- CARRIED 

(Aldermen Hardwick and Rankin voted against the motion) 


t 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

Report of Standing Committee on 
Finance and Administration 
February 28, 1974 (cont'd) 

Functions of the Chief License Inspector 
(Clause 2) 


MOVED by Aid. Bowers, 

THAT the information submitted by the Committee in this clause 
be received. 

- CARRIED UNANIMOUSLY 

F. Report of Standing Committee on 

Community Development, February 28, 1974 

The Council considered this report which contains three clauaes 
identified as follows: 

Cl. 1: Lands along the Eraser between Arbutus 

and Barnard Streets 
Cl. 2: Office furniture for Non-Prof it Organizations 
Cl. 3: Street Vending 

The Council took action on this report as follows: 

Lands along the Eraser between Arbutus 
and Barnard Streets (Clause 1) 


MOVED by Aid. Volrich, 

THAT the recommendations of the Committee be approved after 
being changed to read as follows: 

"A. THAT Council authorize the Chairman of the Committee, 
along with the Chairman of the Waterfront Committee, 
to negotiate with the Provincial Government for a grant 
from Green Belt, or other funds, and for cooperation 
with the City for development of the area. 

B. THAT, if the Provincial Government indicates that such 
funds will be made available. Council authorize the 
Supervisor of Property and Insurance to negotiate for 
the purchase of the Steel Bros, property on behalf of 
the City." 

- CARRIED UNANIMOUSLY 

Office Furniture for Non-profit Organizations 
(Clause 2) 


MOVED by Aid. Volrich, 

THAT the recommendation of the Committee contained in this 
clause be approved. 

- CARRIED UNANIMOUSLY 

Street Vending (Clause 3 ) 

MOVED by Aid. Volrich, 

THAT the information submitted by the Committee in this report 
be received. 


- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd.) 

G. Report of Standing Committee on 
Social Services, March 7, 1974 

The Council considered this report which contains four clauses 
identified as follows: 

Cl. 1: Greater Vancouver Helpful Neighbour Society 

A. Grant Request 

B. Development Permit, 1806 Victoria Drive 
Cl. 2: Grant Request: B.C. Association for the 

Advancement of Coloured People 
Cl. 3: Request for Community Development Worker for 

Strathcona Area 
Cl. 4: Report on Inspection by City Staff of Dwelling 

at 4 36 East 24th Avenue 

The Council took action on this report as follows: 

Greater Vancouver Helpful Neighbour Society 
(Clause 1) 


MOVED by Aid. Rankin, 

THAT the recommendations of the Committee contained in this 
clause be approved. 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 

Grant Request: B.C. Association for the 
Advancement of Coloured People (Clause 2 ) 

MOVED by Aid. Rankin, 

THAT the recommendation of the Committee contained in this 
clause be approved. 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 

Request for Community Development Worker 
for Strathcona Area (Clause 3) 


MOVED by Aid. Rankin, 

THAT the recommendation of the Committee contained in this 
clause be approved, after change to read as follows: 

"THAT Council approve a full-time Community Development Worker 
for the Strathcona area for a period of one year from April 1, 
1974 to March 31, 1975 at an estimated cost of $13,200, sub- 
ject to the Director of Social Planning negotiating satisfac- 
tory cost-sharing arrangements with the Department of Human 
Resources; and report back to the Committee on satisfactory 
cost sharing; 

FURTHER THAT the Strathcona Community Development Worker be 
employed on a pro-tern basis by the Community Development 
Unit of Neighbourhood Services Association until such time 
as the Community Resource Board is established for the 
Strathcona area." 

- CARRIED UNANIMOUSLY 

(underlining indicates change) 

Report on Inspection by City Staff of 
Dwelling at 436 East 24th Avenue (Clause 4 ) 

MOVED by Aid. Rankin, 

THAT the information submitted by the Committee in this clause 
be received. 

- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

H. Report of the Standing Committee on Civic 

Development and The Vancouver Heritage Advisory 
Board, March 7, 1974 


MOVED by Aid. Hardwick, 

THAT the information submitted in this report on the matter 
of the Vancouver Heritage Advisory Board, be received. 

- CARRIED UNANIMOUSLY 

I. Report of the Standing Committee on 
Community Development, March 7, 1974 

The Council considered this report which contains four clauses 
identified as follows: 

Cl. 1: Kitsilano Local Area Planning 

Cl. 2: Street Vending ( as revised ) 

Cl. 3: Marpole-Oakridge Area Council 

Cl. 4: Fairview Slopes 

The Council took action as follows: 

Kitsilano Local Area Planning (Clause 1 ) 

MOVED by Aid. Volrich, 

THAT the recommendation of the Committee contained in this 
clause be approved, after changes to the Chairman's report dated 
March 7, 1974, as follows: 

"II-Role and terms of reference for Citizens' 
Planning Committee: (pages 1 and 2 

The following be added as (9) : 

"to consider and bring in recommendations on final 
zoning for the Kitsilano area" 

(Alderman Pendakur voted in the negative on 
this aspect) 

V- Structure of the Citizens' Planning Committee (page 3 ) 

'Kitsilano Neighbourhood House' be added to section (2) 
of the recommendation in respect of composition of the 
Committee, thereby increasing the membership to eleven" 

- CARRIED 

Street Vending (Clause 2) 

MOVED by Aid. Volrich, 

THAT the information submitted by the Committee in this revised 
clause, be received. 

- CARRIED UNANIMOUSLY 

(see new Committee report dated March 7, 
in substitution) 


Marpole-Oakridge Area Council (Clause 3 ) 

MOVED by Aid. Volrich, 

THAT the recommendations of the Committee contained in this 
clause be approved. 

- CARRIED UNANIMOUSLY 

Fairview Slopes (Clause 4 ) 

MOVED by Aid. Volrich, 

THAT" the recommendations of the Committee contained in this 
clause be approved. 

- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

J. Report of the Standing Committee 
on Waterfront, March 7, 1974 

The Council considered this report which contains three clauses 
identified as follows: 

Cl. 1: Okanagan Helicopters request for 

Heliport on Waterfront 
Cl. 2: Old Immigration Building: North foot 

of Thurlow Street 
Cl. 3: Floating Developments and Floating Homes 

on the Waterfront 

The Council took the following action: 

Okanagan Helicopters request for 
Heliport on Waterfront (Clause 1 ) 

MOVED by Aid. Pendakur, 

THAT the information submitted by the Committee in this clause 
be received. 

- CARRIED UNANIMOUSLY 

Old Immigration Building: North foot 
of Thurlow Street (Clause 2) 

MOVED by Aid. Pendakur, 

THAT the recommendation of the Committee contained in this 
clause be approved. 

- CARRIED 

(Aldermen Bowers and Rankin voted against the motion) 

Floating Developments and Floating Homes 
on the Waterfront (Clause 3) 


MOVED by Aid. Pendakur, 

THAT the recommendations of the Committee contained in this 
clause be approved, after changes as follows: 

"delete recommendation (a) (iii) and in lieu therefor 
substitute the following: 

•The City Treasurer and Collector be requested 
to develop procedures for the collection of 
amounts due under the agreements'" 

- CARRIED UNANIMOUSLY 

K. Report of the Standing Committee on 

Finance and Administration, March 12, 1974 

MOVED by Aid. Bowers, 

THAT the information submitted by the Committee in this report 
be received. 


- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd ) 

L. Report of Special Committee re 
Birks Building, March 14, 1974 

The Special Committee re Birks Building submitted the 
following report under date of March 14, 1974: 

II 

A Special meeting of the Special Committee of Council re Birks 
Building was held at approximately 4;00 p.m. on Thursday, March 14, 
1974 in No. 2 Committee Room, Third Floor, City Hall. 

PRESENT: Alderman Gibson, Chairman 

Alderman Linnell 
Alderman Rankin 
Alderman Volrich 

ABSENT: Alderman Bowers 

ALSO PRESENT: Alderman Pendakur 


Vancouver Centre Development: 
Retention of Birks Building 

This meeting was called to discuss what action, if any, is 
open to Council to prevent demolition of the Birks Building in 
light of the telegram received March 12, 1974, from Henry Birks 
and Sons Ltd., Montreal, stating it was completely impossible to 
reverse the present direction of the development. 

The Chairman noted the City has no legislation under which 
thp Birks Bu.ndlna could hf? dpclarpd an historic building, and 
preservation required on that account. Alderman Gibson further 
advised that a number of interested citizens have been in touch 
with Provincial Cabinet Ministers and particularly with the Minister 
of Public Works on this matter. Several Ministers have expressed 
interest in preservation of the building and possible use of part 
of the renovated interior for government offices. However, before 
any government action could be considered Council would have to 
strictly indicate to the Provincial Government that they wish them 
to intervene. 

The Chairman has had some discussion with Alderman Sam Bawlf 
of Victoria who estimates that he could renovate the Birks Building 
at a cost of $15.00 a square foot. Alderman Bewlf, who renovated 
Belmont House in Victoria is confident that he could restore the 
Birks Building into one of the finest buildings in Vancouver. 

The consensus of your Committee was that the only hope for 
preservation of the Birks Building, is for the Provincial Government 
to designate it as an historic structure under the Historic Sites 
Protection Act. It was suggested that, in addition to Council as a 
whole appealing for Government intervention, support would be 
solicited from individual Ministers and M.L.A.'s. 

The Committee agreed to refer any further citizen inquiries 
re preservation of the Birks Building to the Provincial Government. 

RECOMMENDED , 

THAT since Vancouver City Council presently lacks the power 
to prevent the demolition of any historic building, your 
Committee recommends that, at its meeting on March 19th, 1974 » 
Council request the Provincial Government which has such 
power, to designate the Birks Building as' a structure to 
be preserved under the Historic Sites Protection Act. 

MOVED by Aid. Gibson, 

THAT the Committee's recommendation, set out in the report above, 
be approved. 

(amended) 


(cont'd. ) 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd ) 

Report of Special Committee re 

Birks Building, March 14, 1974 (cont'd ) 

MOVED by Aid. Pendakur, in amendment, 

THAT all the words after 'recommends that' in the recommendation 
of the Committee be struck and the following words be inserted in 
lieu thereof: 

"Council request the Provincial Government to buy 
the Birks Building for their own uses or other 
purposes" 

- CARRIED 

(Aldermen Hardwick, Linnell and Rankin voted 
against the motion) 


The Motion, as amended, and reading as follows, was put and CARRIED: 

"THAT the Committee's recommendation, set out in the report 
above, be approved after change to read as follows: 

'THAT since Vancouver City Council presently lacks the 
power to prevent the demolition of any historic building, 
your Committee recommends that Council request the 
Provincial Government to buy the Birks Building for 
their own uses or other purposes'" 

- CARRIED 

(Aldermen Bowers , Hardwick and the Mayor voted 
against the motion) 


Appreciation: Mrs. Lil White 

Alderman Linnell paid tribute to the services rendered to 
the City in the City Clerk's Office by Mrs. Lil White while 
occupying the position of Secretary to the City Clerk, and there- 
fore, it was, 

MOVED by Aid. Linnell, 

THAT the Council record its appreciation for the services 
rendered by Mrs. Lil White, Secretary to the City Clerk for the 
past several years, and an appropriate letter of thanks be 
extended to her. 

- CARRIED UNANIMOUSLY 


The Council recessed at approximately 6:00 p.m. to reconvene 
in open session in the Council Chamber at 7:30 p.m. 
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The Council reconvened at approximately 7.30 p.m., the Deputy 
Mayor, Alderman Volrich in the Chair and the following members 
present: 

PRESENT : Deputy Mayor, Alderman Volrich, 

: Aldermen Bowers, Gibson, Harcourt, 

Hardwidk, Marzari, Massey, Pendakur & Rankin 

ABSENT : The Mayor (On Civic Business) 

Aldermen Linnell (On Civic Business) 


ACKNOWLEDGMENT . 

The Chairman acknowledged the presence in the Council Chamber of 
members of the 94th Cub Pack, East Vancouver, together with their 
Pack Leader, Mr. Marne Pederson. 


DELEGATIONS 

Dance Halls: Extension of 
Closing Hours. (S . Yehia ) 

The Council further considered Board of Administration Report (Licenses 
& Claims matters) dated March 8, 1974, respecting request of Mr. S. 
Yehia .for. extension of dance halls closing hours. 

Mr. Yehia appeared before Council in support of the request. 

MOVED by Aid. Hardwick 

THAT the recommendation of the Board of Administration be 
approved,, aiijJ therefore., Mr. Ytehia's request for a By-law amentlment 
to permit Dance Graduation parties to extend beyond the present 
closing times, be refused. 

- CARRIED UNANIMOUSLY. 

Georgia Hotel - Traffic Situation . 

The City Engineer submitted the following report in respect of the 
traffic difficulties encountered by the Georgia Hotel. 

! " INTRCDUCTION 

i 

' A 'brief dated February 19, 1974- was submitted to the City regarding traffic 

difficulties encountered by the Georgia Hotel. The Engineering Department has 
carefully examined the concerns of the Georgia Hotel and made some changes which 
overcome some of their difficxilties. Other concerns have not been resolved to 
their satisfaction. A summary of our study is noted below. 

i THE PROBLEMS 

The problems raised by the Georgia Hotel may be identified as follows: 

1. Qn-street Loading - Howe Street - permitted only 9:00 a.m. to 
11:00 a.m. and between 11:00 p.m. and 6:00 a.m. The hotel 
finds this arrangement inadequate. 

2. Qn-street Loading - Georgia Street - presently a bus zone, a 

taxi zone, and a passenger zone occupy the total curbside frontage 
on Georgia Street adjacent to the hotel. The hotel finds this 
loading area 'accessible only at great inconvenience'. 

3. Gara;;e Access/Egress - the hotel advises that at certain times of 
the day long lines of transit buses in the exclusive lane make it 
impossible to enter into and exit from the garage. 

U' No Right Turn Permitted - Howe to Georgia - the hotel is opposed 
to this traffic regulation, since it restricts access to the hotel. 
Although their brief only requests a right turn for buses and 
commercial vehicles, they now feel cars should also be permitted 
to tiirn. 

I 

Contd . . . 
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DELEGATIONS . (Cont 'd . ) 
Georgia Hotel - Traffic Situation(Cont 'd ) 

In reviewing these problem areas, we hav« decided to make the following changes: 

A. rearrange the curb use on the half block on Georgia west of Howe 
to provide 24. hour a day passenger drop-off, and 22 hour a day- 
loading, 

B. permit a right turn onto Georgia for buses only. This will permit 
tour buses to turn onto Georgia for loading and unloading. 

These changes will provide the hotel, in our view, with reasonable access. We oppose 
the provision of a bay, since it significantly reduces pedestrian amenity in this 
heavily used area, and creates an imdesirable vehicle movement crossing the bus 
lane to and from the loading bay. We also believe that an unrestricted right turn 
onto Georgia would increase car conflict with buses and is unnecessary. Our present 
turn locations at Dunsgmuir and Robson meet a greater need than would a turn at 
Georgia. The problem of access to the car park is a result of the heavy utilization 
of the bus lane, and should ease when Granville Mall opens. It should be noted 
that automobile right turns at Georgia would delay buses and increase this access 
problem. 

A representative of the Georgia Hotel has stated the changes on Georgia are 
acceptable, but they still wish to have the full right turn and loading bay. 

The City Engineer RECOMMENDS that the request of the Georgia Hotel for a 
'cut-in' loading bay and an unrestricted right turn be denied." 


Mr. F. McGinley, Director of the Hotel Georgia, spoke strongly in 
support of the provision of a loading bay on the hotel's Howe Street 
frontage. The Council had before it correspondence from the Hotel 
Georgia on the traffic situation. 

The Director of Traffic explained the Engineer's report to Council 
and why the Hotel Georgia's request for the loading bay at the 
Howe Street frdntage could not be recommended. 

MOVED by Aid . Harcourt 

THAT the following be approved as set out in the Engineer's 
report . 

"A. rearrange the curb use on the half block on Georgia 

west of Howe to provide 24 hour a day passenger drop-off, 
and 22 hour a day loading. 

B. permit a right turn onto Georgia for buses only. This 
\yill permit tour buses to turn onto Georgia for loading 
and unloading. 

- CARRIED UNANIMOUSLY. 

MOVED by Aid. Rankin 

THAT the Georgia Hotel's request for a loading bay at the 
hotel's Howe Stre6t "f rofitage be approved, subject to the approval 
of the City Engineer, but restricted to commercial vehicles 
such as Airport limousines and taxis, with no private vehicles 
being allowed in that bay,' the expense for the construction of 
the loading bay to be the responsibility of the Hotel Georgia. 

- CARRIED 

(Aid. Harcourt, Marzari, Massey and Pendakur voted against 

the Motion) 

MOVED by Aid . Harcourt 

THAT the foregoing motion of Alderman Rankin be tabled 
until the City Engineer is able to ascertain from provincial 
authorities, future transit plans for Howe Street after the 
opening of the Granville Mall, as well as ascertaining bus- 
routing details for the Downtown area. 

- LOST 

(Aid. Bowers, Gibson, Hardwick, Rankin and Volrich voted 

against the Motion.) 


Regular Council Meeting, March 19, . 1974 . ,. . .. - 

DELEGATIONS (Cont'd) 
Georgia Hotel'-^ Traffic Situation (Contd . ) 
(The Motion of Alderman Rankin was put and Carried) 


Proposed Sign By-law - Bill-boards . 

A representative of the Sheet Metal Workers Association appeared 
and filed a brief setting out the organisations concerns in respect 
of the proposals re bill-boards, in an information pamphlet distrib- 
uted by the City 's Waterfront Committee. 

MOVED by Aid. Pendakur 

THAT the representations of the Organisation be received for 
information. 

- CARRIED UNANIMOUSLY. 

Parking of Private Cars: 
21, North Renfrew Street, 
2884 Oxford Street. 

Earlier in the proceedings the Council agreed to hear Mr, Borovich 
in respect of his use of property at 21 North Renfrew Street and 
2884 Oxford Street for the parking of private cars by people in 
attendance at P.N.E. entertainments. However, the Council instructed 
that the appropriate officials of the City proceed with enforce- 
ment, pursuant to the Council action of February 5, 1974 in respect 
of such parking in the area of the P.N.E. 

Mr. Boravich appeared and requested he be permitted to continue his 
operation to the end of the Hockey Season, namely April 3, 1974. 

MOVED by Aid . Rankin 

THAT the motion of Council passed earlier this day be amended 
by adding the following words thereto - "after April 3, 1974",. 

- LOST 

(Aid. Bowers, Gibson, Marzari, Massey , Pendakur and Volrich 

voted against the Motion.) 

MOVED by Aid. Hardwick 

THAT the representations of the delegation on this matter 
be received. 

- CARRIED UNANIMOUSLY. 

Rent and Housing Matters . 

Mr. Bruce Yorke, Secretary of the Vancouver Tenants Council appeared 
requesting the Council proceed to meet with the Attorney-General 
as the Council has already determined, and that the Council conduct 
an investigation of the real causes for the rise in accommodation 
rentals in the City. 

The City Clerk reported on progress in endeavouring to arrange a 
meeting between the Attorney-General and the Council on this matter, 
pointing out that word is yet to be received from the Attorney- 
General who is committed at present in business of the Legislature. 

Alderman Harcourt reported progress pointing out a Committee of Council 
had met with the Attorney-General and expressed the Council 's views 
on the subject. 

MOVED by Aid. Pendakur 

THAT the representations of the Vancouver Tenants Council 
be received. 

- CARRIED UNANIMOUSLY. 

The Council also received representations on this subject from the 
Greater Vancouver Apartment Owners' Association (Mr. B. Innes) . 
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DELEGATIONS (Cont'd) 


5. 


Rent and Housing Matters (Cont'd) 


The Organisation filed a brief dated March 19, 1974, requesting 
the Council immediately act to exempt rental units in the City 
from the provisions of the Rent Stabilization Act. 

MOVED by Aid. Pendakur 

THAT the representations of this Organization be received. 


The Special Committee concerning Illegal Suits - Hardship 
Cases, submitted the following report under date of March 15, 1974: 

•The Committee of Officials has considered the following requests under 
the fxjlicy established by Council concerning Illegal Suites - Hardship 
Cases, and reports as follows: 

(a) The following applications recommended for approval by the 
Sub -Commit tee be approved: 

Stanley A. Campbell (tenant), 757 East 10th Avenue 
Mrs. Vera E. Newman (owner), 3811 West 13th Avenue 

(b) the following applic.Ttions be approved for one year from the date 
of this Resolution: 


Jim McKenzie (tenant), 2891 West 29th Avenue 
Gary McPhee (tenant), 2891 West 29th Avenue 
Jo-Ann L. Giles (tenant), 2005 West 59th Avenue 
Laurry J. Barr (tenant), 2109 West 35th Avenue 
Michael J. Lawrence (tenant), 2109 West 35th Avenue 
Loa Davidson (tenant), 3155 East 16th Avenue 

(c) the following applications be approved for six months from the 
date of this Resolution: 


Ajaib Singh Shokar (owner), 4995 Inverness Street 
Alex;\nder Johc.ts (tenant), 910 Bast 13th Avenue 
Sohan S. Kooner (owmer) , 361 West 18th Avenue 
Richard Leon French (tenant), 1107 East 27th Avenue 
John Dea (tenant), 1824 Stephens Street 
Vicki L. Wickham (ten.-vnt), 834 East 58th Avenue 


(d) in res|)Cct to the above mentioned, the City Building Insfjector be 

instructed to withhold enforcement action and to carry out the ix>l icy 
as adopted by Council on December 17, 196.3, and <-\s ."vmcnded by Council 
on Noveml>er 10, 1964." 


(e) tlie following applic.Ttions be not approved: 


Felix Kalle (owner) , 2607 McKenzie Street 
Art Dyck (tenant), 1383 East 64th Avenue 


MOVED by Ald.Hardwick 

THAT the foregoing report of the Special Committee dated 
March 15, 1974, and containing Clauses (a) to (e) be approved. 

- CARRIED UNANIMOUSLY. 


- CARRIED UNANIMOUSLY. 


BOARD OF ADMINISTRATION. DEPARTMENT & OTHER REPORTS . (Cont 'd) 


M. 


Illegal Suites - Hardship Cases. 
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BOARP OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (Cont 'd . ) 

Board of Administration Report dated March 15, 1974, 
Seminar on Food Poisoning in Ottawa. 


The Board of Administration submitted the following report on 
March 15, 1974: 


The Medical Health Officer reports as follows s 

"Mr. D.A. Morgan, Director, Environmental Health, has been authorized 
by the Deputy Minister of Health to attend a Food Poisoning Seminar in 
Ottawa April 2-5, 1974, at the Provincial Health Dept.'s expense. 

It is proposed that while Mr. Morgan is in the East h» take the 
opportunity to visit public markets, sidewalk cafes and other premises 
of current interest to the Vancouver Health Department in Ottawa, 
Montreal and Toronto. 

In addition to these matters it would be desirable that Mr. Morgan 
spend two days at Ryerson Institute in Toronto to interview a 
number of applicants for Public Health Inspector positions for the 
City of Vancouver. The proposed itinerary and cost of such a trip 
are listed belows 

April 2-5 4 days leave of absence to attend Food Poisoning Seminar 
in Ottawa - travelling and expenses paid by Provincial 
Government. 

PROPOSED 

April 6-10 Ottawa, Montreal and Toronto to look at sidewalk cafes, 
public markets etc. and other food premises. Visit 
Ryerson College to interview applicants for future 
Public Health Inspectors 

APPROXIMATE COST 
Air Fare Vancouver - Ottawa 
Seminar Registration Fee 
Train Fare Ottawa - Montreal 
Train Fare Montreal - Toronto 
Air Fare Toronto - Vancouver 
Hotel and meals April 2 - 10th 
9 days © $50.00 per diem 


Approximate cost of above 
LESS Provincials Govt. Grant 


APPROXIMATE COST TO CITY 


138.00 
40.00 
7.00 
12.60 

131.00 

450.00 


778.60 
460.00 


$318.60 


Your Board RECOMMENDS that Mr .D.A.Morgan , Director of Environmental 
Health, be granted 7 days leave of absence with pay to attend a 
Food Poisoning Seminar in Ottawa followed by visits to Montreal and 
Toronto April 2 - 10 in order to conduct interviews and to look at 
sidewalk cafes, public markets and other food premises; costs to the 
City in the amount of $318.60 to be an addition to the 1974 
Departmental Budget (6801/140)." 

MOVED by Aid, Hardwick 

THAT the foregoing recommendations of the Board be approved, 

- CARRIED UNANIMOUSLY, 

Report of the Standing Committee 
on Social Services, March 14, 1974 . 

Grant Request - City School , 

MOVED by Aid, Rankin 

THAT the recommendation of the Committee contained in. this 
report be approved. 

(Aid, Bowers, Hardwick, Pendakur - LOST 

and Volrich voted against the Motion,) (Not having received the 

required majority) 
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Report of Director of Planning 
March 14, 1974. 

False Creek Area 6 - Seawall . 

The Director of Planning submitted the following report under 
date of March 14, 1974:- 


The winterworks project for the construction of a seawall along 
City lands in False Creek was approved by tie senior governments 
in the fall of 1972. The project was to be spread over three 
winter periods. However, all the VIEW and other leases had 
not been terminated, and there was at that time no approved 
design. Consequently no work was undertaken during the winter 
of 1972/73. 

In the fall of 1973 it was proposed that the project be carried 
out on the following basis: 

1973/74 winterworks - $1.8 million 
1974/75 winterworks - $1.7 million 


$ 3.5 mil 1 ion 

The work proceeded on this basis and designs were prepared 
accordingly. However, the design teams, now preparing concepts 
for stage one, feel that the seawall design details, including 
the walkway, planting plan, etc., would place undue constraints 
upon their work. They feel that until the concepts are complete, 
work behind the actual seawall should be kept as simple and flex- 
ible as possible. 

Federal approval for the winterworks project was granted on the 
firm understanding that two-thirds of the cost would be for 
labour and one-third for other expenditures. The City Engineer 
advises that he is unable to maintain the Federal /Civic cost- 
sharing arrangement if he cannot proceed with that part of the 
walkway which is associated with the seawall. In addition, in 
order to come closer to this year's objectives, it is necessary 
to extend the seawall approval for this winter. 

SEAWALL EXTENSION 

City Council approved the seawall design as illustrated on the 
attached plan iCl, on October 30, 1973. The water's edge align- 
ment for the proposed Heather Street Marina was determined in 
January, 1972 after discussions with the Parks Board. However, the 
final alignment has not been formally approved by City Council. The 
final alignment is illustrated on the attached plan §2. 

In order to expand the reduced winterworks program, it is now prop- 
osed that approval be granted for the section illustrated on the 
attached plan PI. The cross-section and other design criteria will 
be similar to the approved portion of seawall to which this extended 
portion is joined. The City Engineer advises that this additional 
work can proceed concurrently with the extension of the Heather St. 
storm-sewer outfal 1 . 

WALKWAY BEHIND THE SEAWALL 

In order to maintain the Federal /Civic expenditure balance and the 
high labour content. It is necessary to proceed with the laying of 
part of the walkway behind the seawall. Therefore, it is proposed 
that a simple walkway, extending 15 feet back from the top of the 
seawall, be laid. This walkway will consist of 6" x 12" seeded 
paving stones and will be level. A wider area will be prepared 
with sand bed suitable for paving in the 1974/75 winterworks program. 
However, the details will depend upon subsequent designs. 

Some parts of this 15-foot walkway may be modified in the 1974/75 
winterworks program depending upon the selected design concepts 
for Area fi. 
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Report of Director of Planning, 
March 14, 1974. 

False Creek Area 6 - Seawall (Cont'd) 


DESIGN FOR 1974/75 WINTERWORKS PROGRAM 

In order to be adequately prepared for the 1974/75 winterworks 
program, it is important to proceed imtnediately with the design 
of the remaining portions of the seawall. It is therefore 
proposed that a consultant be engaged to work with City staff. 
The area for which no design has so far been prepared is illu- 
strated on the attached plan #1. 

Cost estimates have not been obtained for the consultant work. 
Therefore, it is proposed that an amount of $3,000 be allocated 
to the Development Consultant to cover the costs of this work 
on negotiated per diem rates. It is proposed that this'amount 
be allocated in advance of the 1974 Supplementary Capital Budget 
as an interim measure (pending Provincial legislative approval 
of our authority to borrow from CMHC and CMHC's approval of this 
item as being a proper one for Inclusion in the $10,000,000 of 
Federal funding). 

The scope of the winterworks program anticipated for this winter 
has been cut back with the exclusion of the full walkway, tree 
planting and other details. It may be that winterworks funding 
will still be required for seawall construction in Area 10 in 1974/75. 
In view of this factor, and of the short time left to prepare 
for the 1974/75 winterworks program, it would be appropriate 
to obtain a full report on the whole winterworks program from 
the City Engineer. 

RESPONSIBILITY 

The scope and nature of all of the design work associated with 
the seawall in Area 6 has a direct effect upon the work of the 
Development Consultant. Therefore, it is proposed that he be 
directly responsible for this work. Planning Department and 
Engineering Department staff will be available to assist in this 
work as required. 


RECOMMENDATIONS 

It is recommended that: 

A. The water's edge alignment proposed for the Heather Street 
Marina be approved as illustrated on the attached plan iCP; 

B. The length of seawall in the 1973/74 winterworks program 
be extended as illustrated on the attached plan #1; 

C. A 15-foot walkway, of simple design, be laid immediately 
behind the finished seawall as part of the 1973/74 winter- 
works program; 

D. The preparatory design work for the westerly portion of 
Area 6 waterfront be undertaken immediately and that a 
design consultant be engaged for that purpose; 

E. An amount of $3,000 be provided, in advance of the 
1974 Supplementary Capital Budget, to the Development 
Consultant to cover the costs of the consultant proposed 
In recommendation #4 above; 

F. The Development Consultant assume direct responsibility for the 
design work associated with tlie seawall on City lands; and 

G. The City Engineer be requosted to report fully on the status 
of the winterworks program with particular reference to the 
expenditures and the deadlines involved. 


MOVED by Aid. Hardwick 

THAT the recommendations in the foregoing report be approved 


- CARRIED UNANIMOUSLY. 
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BOARD OF ADMINISTRATION. DEPARTMENT AND OTHER REPORTS (Cont 'd) | 

I 

]l. Report of the Planning Department, 
dated March 18. 1974. 

Hodson Manor, 1417 West 8th Avenue . 

The Director of Planning submitted the following report under date 
of March 18, 1974: 


"The owner of Hodson Manor and adjacent property has requested a 
Development Permit for an office building on the site. Construction 
of the proposed structure would require demolition of Hodson Manor. 

Historically: The house dates from 1894, the year the water application 
was made. William Hodson, the owner, was the proprieter of the old 
Hotel Metropole from 1898 to 1901. Members of his family continued 
to live in the home through 1914. The Hodson residence is one of 
the earliest buildings in Fairview. 

Architecturally: The building is an exceptional example of the "Carpenter 
Gothic" style. The detail on the patterned shingles and the carved 
panels indicate that the architect (unknown) was skillful in the use 
of his chosen material. The majority of the buildings of this style 
which remain in the City are the small homes in the Strathcona Area. 
The Hodson Manor is the largest remaining good example of the style 
left in the City. 

Present Situation: The house is on a site which is to be included in 

a parcel for an office building development. The Development Permit 
Application has not yet been granted. The developer has indicated his 
willingness to give the building to the City as long as it Is moved 
from its present location. 

Possible Location: The City owns Lot A of Block 313, which is on the 

south side of the 1200 block of West 7th Avenue. The lot is 60 feet 
by 120 feet and would be suitable as a site for the building. The 
1200 block of West 7th Avenue contains old houses with the exception 
of Lot A which is vacant. This block portrays the historical and 
architectural character which once existed throughout Fairview Slopes. 
Moving the Hodson home into the block would fill the gap, protecting 
the existing homes from uncomplimentary developments and preserving 
Hodson Manor in a sympathetic environment. 

Costs: The City owns Lot A and the developer will give the building to 
the City so that the only costs will be those involved in moving the 
building and renovating it. The moving costs are estimated to run 
between $25,000 and $50,000. Renovation costs could run another 
$25,000 to $50,000. Total costs would, therefore, involve between 
$50,000 and $100,000. 

if the City were to lease the house and property for $1.00 per annum on 
the condition that the lessor were to move and renovate the building to 
standards set by the City, no direct cost would accrue to the City. The 
lessor would pay all the costs and the City would lose only the revenue it 
might be able to receive from Lot A at some unspecified time in the future, 
in order to protect the investment of the lessor, a 30 year lease should 
be granted. 


The Director of Planning therefore recommends that: 

The City offer to lease Lot A of Block 313, District Lot 526 
and the building presently located at 1417 West 8th Avenue 
for a 30 year period for the sum of $1.00 per annum on the 
condition that the lessor move the building and renovate and 
maintain it to standards set by the City." 


MOVED by Aid. Hardwick 

THAT the Director of Planning, in consultation with the 
Supervisor of Property and Insurance, request proposals for 
moving the bailding from 1417 West 8th Avenue to City Lot A 
of Block 313, D.L. 526, including the terms of lease of City 
land, and report back. 

FURTHER THAT the report include the possibility of the 
Property and Insurance Department moving the building and operating 
it. 


Cont 'd . 
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BOARD OF ADMINISTRATION, DEPARTMENT AND OTHER REPORTS (Cont'd) 

Report of the Planning Department 
dated March 18, 1974, 

Hodson Manor, 1417 West 8th Avenue . (Cont 'd ) 

FURTHER THAT the Vancouver Heritage Advisory Board be 
requested to consider whether this building is one which should 
be preserved, 

AND FURTHER THAT the appropriate officials be requested to not 
issue a Demolition Permit for the building in the meantime. 

- CARRIED 

(Aid . Rankin voted against the Motion) 


Report of the Standing Committee 
on Waterfront, March 14, 1974. 

Funds for Waterfront Planning Study 
Public Display at Royal Centre. 

MOVED by Aid . Pendakur 

THAT the recommendations contained in this report be approved . 

- CARRIED 

(Aid . Rankin voted against the Motion) 
Reorganization of the Police Force. 

Council noted a communication dated March 15, 1974 setting out 
a Resolution of the Police Commission in respect of recommendations 
of the Assistant Chief Constable relating to the re-organization 
of the Police Force. 

MOVED by Aid. Pendakur 

THAT this matter be deferred for consideration at the next 
Council Meeting. 

- CARRIED 

(Aid. Bowers voted against the Motion) 


G.V.R.D. Matters . 

This matter was on the Agenda but no discussion ensued. 


COMMITTEE OF THE WHOLE 

MOVED by Aid. Hardwick 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY. 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Gibson 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY. 

BY-LAWS 

BY-LAW TO CONTRACT A DEBT BY THE ISSUE AND SALE 
OF DEBENTURES IN THE AGGREGATE PRINCIPAL AMOUNT 
OF $87,361.12 

MOVED by Aid. Bowers, 

SECONDED by Aid .Gibson. > 

THAT the By-law be introduced and read a first time. 


- CARRIED UNANIMOUSLY. 
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BY-LAWS (Cont 'd ) 

By-law tc contract a debt by the issue and sale 
of Debentures in the aggregate principal amount 
of $87,361.12 (Cont'd) 


The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was, 

MOVED by Aid. Bowers, 
SECONDED by Aid. Gibson, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

The By-law was deemed read accordingly. 


MOTIONS . 

Establishment of Land for Highway Purposes. 
Lane - North of 4th Avenue, 
East of Lakewood Drive. 


MOVED by Aid. Pendakur, 
SECONDED by Aid. Bowers, 


WHEREAS the City of Vancouver is the registered owner of the 
North 25 feet of West 12 feet of Lot 9, Blocks 2 to 5, Sub- 
division A, Block 148, District Lot 264A, Plan 1771, now known as 
Parcel A, (Reference Plan 773) of Lot 9 of Lots 2 to 5, Sub- 
division A of Block 148, District Lot 264A, Plan 1771; 

AND WHEREAS it is deemed expedient and in the public interest 
to establish the above-described land as lane; 

THEREFORE BE IT RESOLVED that Parcel A, (Reference Plan 773) 
of Lot 9 of Lots 2 to 5, Subdivision A of Block 148, District 
Lot 264A, Plan 1771 be and the sane is, hereby established for 
highway purposes and declared to form and constitute portion of 
highway . 

- CARRIED UNANIMOUSLY. 


Vancouver City Planning Commission - 
Functions . 


On March 12, 1974, a Notice of Motion was submitted on this 
subject which, after being changed, is now submitted as follows :- 


MOVED by Aid. Massey, 
SECONDED by Aid. Gibson, 


THAT WHEREAS the Vnncouvcr City Council has always recognized 
tho need for the City to obtain planning advice from outside 
sources; 

AND WHEREAS the City Council, in 1960, established the Town 
Planning Commission and its terms of reference as follows: 
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MOTIONS (Cont 'd ) 

Vancouver City Planning Commission - 
Functions. (Cont'd) 


" (1) to consider and report to the City Council on 

(a) any development plan, prepared under Section 561 
of the Vancouver Charter, prior to the adoption 
of the same as an official development pXan or as 
a revision thereof; 

' (b) any proposed zoning by-law or proposed amendment 

to a zoning by-law before adoption by the City Council. 

(2) To submit a recommendation to the City Council or to the 
Technical Planning Board, as the case may be, relative 
to any application for a development permit involving 

a conditional use, as prescribed by the Zoning and 
Development By-law, requiring the application to be 
referred to the Commission. 

(3) To bring to the attention of the City Council any matter 
relating to the planning and development of the city 
which in the opinion of the Commission merits action on 
the part of the Council. " 

AND WHEREiXS it is thought that the effectiveness of this 
Civic body could be improved; 

THEREFORE BE IT RESOLVED THAT the Mayor appoint a Committee to 
examine various ways and means whereby this important function could 
be improved. 


The Motion was put and - CARRIED UNANIMOUSLY. 


ENQUIRIES AND OTHER MATTERS 

Alderman Hardwick - as Chairman of the Special 

False Creek Information. Committee on False Creek advised 

that in the month of April the 
following will be submitted to 
Council : 

April 2nd - A review of the 

basin-wide situation. 

April 9th - A report reference 

by Marathon Realty in 
respect of development 
of the North Side. 


April 23rd- 


Development Proposals 
re Area 6. 
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ENQUIRIES AND OTHER MATTERS (Cont'd) 


Alderman Marzari - 
Barricades re P.N.E. 
Traffic Situation, 


raised the matter of extending 
the barricading of residential 
streets at Renfrew Street for 
the remaining Hockey Games and, 
therefore, it was 


MOVED by Aid. Marzari 
SECONDED by Aid. Gibson 

THAT Council authorize the necessary expenditure to extend the 
barricading of residential streets at Renfrew Street from just prior 
to the end of Coliseum hockey games to approximately one half-hour 
before such games begin, with the exception of Dundas Street, which 
is considered an arterial- type street. 

MOVED by Aid. Bowers - in amendment 
SECONDED by Aid. Pendakur 

THAT the following words be added to the main motion 
"However, such barricading be for only four of the remaining eight 
hockey games, and be determined by the City Engineer. 


The Motion, as amended was put as follows and - CARRIED UNANIMOUSLY, 


"THAT Council authorize the necessary expenditure to extend the 
barricading of residential streets at Renfrew Street from just 
prior to the end of Coliseum hockey games to approximately one 
half-hour before such games begin, with the exception of Dundas 
Street, which is considered an arterial- type street. However, 
such barricading be for only four of the remaining eight hockey 
games, and be determined by the City Engineer." 


- CARRIED UNANIMOUSLY. 


The Council adjourned at approximately 10.40 p.m. 


5(c jfc sfc sfc jjc 


The foregoing are Minutes of the Regular Council Meeting of 
March 19th, 1974, adopted on April 2nd, 1974. 
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(WORKS - 1) 


WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 

REC0M^4ENDATI0NS ; 

1. Keiit Avenue North Between Crompton and Borden Streets 

Tho City Engineer reports as follows: 

"Kent Avenue North between Crompton Street and Borden Street is not 
at the present time an open thoroughfare. Almost half the length of this 
roadvtiy lies within the recently constructed Knight Street Bridge right- 
of-way. The bridge work has been completed and it would now be in order to 
grade, gravel and install surface drainage facilities on Kent Avenue North. 
Thip c}icning coupled with pedestrian access across the tracks at the Knight 
Street Bi'idge right-of-way would give the general public access to the 
Frascr Fdver waterfront as well as allowing for a through traffic flow 
betwrjcj^ Crompton Street and Borden Street. (The B.C. Hydro have given approval 
in principle to a pedestrian access across the railway tracks,) 

1 RECOMMEND the above street opening be undertaken. 

The estimated cost of the above work is $16,000 and funds are 
avai].ablo in the 3.973 Capital Budget A/C #U8/7914 'Grading Unallocated'". 

Your Board RECOMMENDS that the foregoing report of the City Engineer 
be approved . 

2. Sower Separation in Area Tributary to South Branch of North Arn Ititercepto r 

The City Engineer reports as follows: 

"The 1973 Sewers Capital Budget included a provision of $100,000 
for sanitary sewer construction in the area tributary to the South Branch of 
the North Arm Interceptor. This phase of sewer construction in the area is 
now nearing completion. 

In order to further reduce the pollution load reaching the Eraser 
River from this area, it in proposed to carry on with a second phase of 
sower snjiaration in the area at this time. The majority of the :jecoud phaso 
work villi bo in the vicinity of Manitoba Street botwuon Marino Drivo and 
Kent Avenuo. 

Tho estimated cost of this additional work is $168,000. 

I RECOMMl-'-ND that $168,000 be credited to Sewers Capital Account 111/6219, 
'Sewer Separation in Arua tributary to the South Branch of the North Arm 
Interceptor'. Funds for this work should be appropriated as follows: 

(a) $18,000 from Sewers Capital Account 117/6932, '68th Avenue 
from Manitoba to 35C feet west' . 

This work will now be incorporated as a part of the overall 

project. 

(h) $lf>0.000 from Sewers Capi Lai Account liS/7905', 'Pollutiou 
Control - Unalluoatod' ." 

Your Board RECOMMENDS that the foregoing be approved 


3. Sewer Reconstruction 'Prior to 197i^ Paving' - Phase I 
The City Engineer reports as follows: 

"Current television inspection records show that sewers on the 
following streets are in very poor condition and should be reconstructed 
prior to these streets being paved under the 197A paving program: 


Cont'd 
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Clause 3 cont'd 

(a) Pandora Street from Woodland to Commercial. 

(b) Franklin Street from Woodland to Commercial. 

(c) Charles Street from Odium to McLean. 

The estimated total cost of this work is $96,000. A second phase 
j of prior to paving reconstruction will be advanced when the current television 
I inspection program has been completed. 

i 

I RECOMNIEND that $96,000 be appropriated for 'Reconstruction Prior 
to 197-^ Paving - Phase I' from Sewers Capital Account 118/7903. 'Prior to 
Paving-Unallocated' 

Your Board RECOMMENDS that the foregoing be approved. 

j A. Sewer Separation Downtown Between Burrard Street and Columbia Street 

The City Engineer reports as follows ; 

I "The 1973 Budgert included a provision of $-^00,000 in Sewers Capital 

I Account 111/6218 for sower separation work in the Downtown Core Area between 
Burrard and Columbia Streets. In addition to this, there is an unexpended 
balance of $531,736 remaining in the 1972 Sewers Capital Account 118/610-^ 
for sewer soparaoion work in the area bounded by Columbia, Georgia, Granville 
i and Water Streets. 

I 

I In order to provide greater flexibility in scheduling so that City 

sewer separation work in areas where major redevelopment work is taking place 
j may be done at the same time as work is being done at the expense of the 
I developers, the balance of Account 118/6104. should be credited to 
Account 111/6218. 

I 

I RECOMMEND that the remaining balance of $331,736 in Sewers Capital 
Account 118/6104., 'Sewer Separation in Area Bounded by Cojiunbia, Georgia, 
Granville and Water Streets' be credited to Sewers Capital Account 111/6218, 
'Sewer Separation Downtown between Burrard Street and Columbia Street'." 

{ Your Board RECOMMENDS that the foregoing be approved. 

I . 

i 

i 5. Sewer Separation in Area Bounded by the Groat Northern Cut, Glen Drive, 
Broadway and Commercial Drive 

The City Engineer reports as follows; 

"The 1973 Sewers Capital Budget included a provision of $300,000 
I • for sewor separation work in the area bounded by the Great Northern Cut, 
I Glon Drive, liroadway and Gommorcial Drive. The first phuso of construction 
i in this aroa is now underway. In order to further reduce the pollution load 
i which reaches False Crook, the second and final phase of work in this area 

should now commence so that construction can be completed prior to the 

beginning of the 1974 bathing season. 

The estimated cost of this second phase of sewer construction is 

$200,000. 

I 

I RECOMMEND that $200,000 be credited to Cowers Capital Account 
111/6217, 'Sewer Separation in Area bounded by Great Northern Cut, Glen Drive, 
Broadway and Commercial Drive'. Funds for this work are available from 
! Sewers Capital Account 111/2001. 'Champlain lleiglits Areas E and F' . These 
! funds may be used at this time as construction of sewers in Champlain 
Heights Areas E and F will not commence until 1975." 

I 

Your Board RECOMMENDS that the foregoing be approved. 


Cont 'J^ 
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6. Flat Rates for Property Owners' Share of Complete Local Improvement Pro.jects 
The City Engineer reports as follows: 

"Clause 51B of the Local Improvement Procedure By-law provides that, 
by resolution, Council may establish a flat rate per foot frontage with 
respect to any two or more projects of a like nature, based on the average 
cost per foot frontage of such projects as estimated by Council. 

The flat rates shown in the following table are derived from the 
actual cost of the work, together with an allowance for interest over the 
period of construction and other general charges. These rates for the property 
owners' share of the projects, which were completed during 1973, have been 
developed in accordance with the provisions of the Vancouver Charter and Local 
Improvement Procedure By-law. 

Flat Rates for Property Owners' Share of Local Improvements Completed in 1973 

P.C. CONCREI'E SIDEWALKS 5' WIDE 

Flat Rates Per Foot to be Applied 
Projects as Identified on the Assessment to the Assessable Property in the 
Commissioner's Schedules Projects 

Court of Schedule Item 
Revision Number Number 

N0V./+/71 ii08 99,100 $5.01 

Nov. 16/72 a7 35,36,37,33, 

39,^0 $5.01 

May 17/73 U9 73,7^,75,76, 

77,78,79,80, 

81,82,8^,85 $5.01 

Aug. 16/73 ^21 2,3,^,5,6, 

7,8,9,10 $5.01 

P.C. CONCRETE SIDEWALKS 6' WIDE 

May 11/72 ^3 5 $6.01 


I RECOMMEND that the table of flat rates shown above be approved." 


Your Board RECOMMENDS that the foregoing be approved. 


7. Tender Number 743 - Kerrisdale Beautif ication Project 
The City Engineer reports as follows: 

"Tenders for the 'Kerrisdale Beautif ication Project' consisting of removal 
of existing surfaces, regrading, construction of new brick sidewalks, pedestrian 
crossings and landscaping were opened on February 25, 1974 and referred to the 
City Engineer for tabulation and report to the Board of Administration. 

All tenders have been checked and are in order. Tabulations of tender No. 
743 have been circulated to Council. These bids are unit prices based on 
quantity estimates supplied by this department and the total cost of the contract 
may vary according to the actual quantities measured during construction. 

The low tender was submitted by Capital City Construction Co. Ltd. in the 
amount of $155,529.80. 

Tender No. 743 included work to be done to the pavement adjacent to the curb 
which it is deemed desirable and expedient to do in conjunction with the beautif- 
ication work. The cost of this work is $23,000 and is attributable to funds 
budgeted but not appropriated in the Streets Capital Budget. 

The tender amount is within the departmental estimate and it is anticipated 
that the overall cost, including utility and street furniture installations and 
adjustments and engineering overhead changes, will approximate the budgeted funds 
as approved at the Court of Revision held on October 30th, 1973. 

Cont'd . . . 
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Clause 7 cont'd 

The City Engineer RECOMMENDS that 

a) A contract be awarded to the low tenderer as follows: 

Capital City Construction Co. Ltd., 
230 Brunette Street 
New Westminster, B. C. 

Contract No. 743 - $155,529.80 

b) A contract satisfactory to the Corporation Counsel be entered Into. 

c) The bid bonds of the unsuccessful tenderers be returned. 

d) Funds in the amount of $23,000 be appropriated from the 1973 Streets Capital 
Budget Account Code No. 148/7906 ' Multiple Dwelling Streets Unappropriated' 
to finance the concurrent paving work." 


Your Board RECOMMENDS the foregoing recommendations of the City Engineer 
be approved. 


8. Local Improvements by "Petition " 
First Step 

The Deputy City Engineer reports as follows: 
"Petitions for 

- Pavement and Curbs, Local Residential 

- Pavement and Curbs, Higher Zoned 

- Lane Pavements, Residential Standard 

- Lane Pavements, Higher Zoned 

- P.C. Concrete Sidewalks 

- P.C. Concrete Sidewalks on School 

Collector Streets 

sufficiently signed by affected property owners have been forwarded to 
me by the City Clerk. As required by the Local Improvement Procedure 
By-law, I have to advise that it is feasible and desirable to undertake 
the projects as Local Improvements. 

The projects are shown on the attached schedule dated 
March 15, 1974. 

The City's share of these improvements is available, subject 
to Council approval, in the 1974 Streets Capital Budget." 

S econd Step 

The Director of Finance submits the following report on the 
financial arrangements: 

"In accordance with the provisions of the Local Improvement 
Procedure By-Law, I am submitting the Deputy City Engineer's report 
dated March 15, 1974. 

The estimated total cost of these improvements is $1,141,930, 
and the City's share of the cost is $658,249. 

I have to report that the necessary financial arrangements can 
be made to carry out this work, subject to Council approval of the 1974 
Streets Capital Budget." 

Your Board has decided that it is desirable to undertake the 
projects referred to and RECOMMENDS that: 

Cont'd . . . 
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(WORKS - 5) 


Clause 8 cont'd 


a. The reports of the Deputy City Engineer and that 
Director of Finance be approved toaether with the 
details of the Second Step Report on file in the 

City Clerk's Office. 

b. The following streets be designated as School 
Collector Streets for the purposes of Part I of 
the Local Improvement Procedure By-Law. 

- Crown St., 20th Ave. to the lane north of 20th Ave. 

- Doman St., 53rd Ave. to 54th Ave. 

- Eddington Dr., Valley Dr. to Yew St. 

- Knight St., 54th Ave. to 55th Ave. 

- Penticton St., 23rd Ave. to the lane south of 23rd Ave. 

- Penticton St., 24th Ave., to the lane north of 24th Ave. 

- Slocan St., William St. to the lane south of William St. 

C. The City-owned parcels shown on the list attached to 

the detailed Second Step Report for the Local Improvement 
projects be declared assessable. 

d. The Court of Revision for projects listed in the attached 
schedule dated March 15, 1974, be held at 7:30 PM on 


Thursday, May 2, 1974. 
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BUILDING AND PLANNING MATTERS 


CONSIDERATION 


A-4 


1. Scheme 3.0 Alignment Status 
(Bij^'rard Ir^let Crossing) 


The Director of Planning reports as foi lows:- 

"In December 1969, during the studies of a Third Crossing of Burrard 
Inlet, the alignment of the approach to the facility through the 
Downtown area of the City was defined and given the title. Scheme 3.0 
(see attached map). 

As a practice, the Planning Department and the Department of Permits 
and Licences, have reviewed all applications for development permits 
within the limits of Scheme 3.0, and in cases of major developments, 
information has been presented to Council, requesting a decision on 
the issuance or non-issuance of a development permit. Since December 
1972, no major development has been proposed within the Scheme 3.0 
alignment to require a report to Council, however, the Planning Depart- 
ment is presently in discussions with owners whose property, if developed, 
will cut-off the possibility of the tunnel as an approach to a road 
crossing to the North Shore as proposed in the Swan Wooster-CBA study 
of 1970 (Scheme 3.0). 

During the past year negotiations and discussions with the Federal 
Government about the Crossing have been discontinued. The Premier 
of the Province, In his budget speech of February 1974, announced the 
transfer, to transit purposes, of the $27 million, fund set up to help 
finance the approaches to the Third Crossing of Burrard Inlet. It now 
seems apparent that the construction of the Crossing, as studied, is 
indefinitely postponed. 

Discussions by City staff related to rapid transit location in the 
Downtown Indicate that a first phase of development would not 
impinge on the Thurlow Street area, however, studies related to 
transit connections to the North Shore from Downtown have not been 
made. 

Without the support of funds from senior levels of government to help 
purchase properties it is not feasible for the City to continue to 
protect this tunnel approach. It seems appropriate to eliminate 
the necessity of reporting major developments in the Scheme 3.0 area 
if there Is no longer a need to protect the approach alignment. 

It Is recamnanded that Council instruct the Director of Planning and 
the Director of Permits and Licences that reports on development in 
the Scheme 3.0 alignment are no longer required." 

Your Board submits the above report for Covmcil's CONSIDERATION. 


FOR CCUMCiL ACTION SEE PAGE(S) 
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(FINANCE - 1) 


RECOMMENDATION 


FINANCE MATTERS 


A- 


Retaining Outside Legal Counsel to Prepare and Argue Case 


follows 


Mr. Bland, the City's Labour Negotiator, reports as 


"Owing to the predicted work load related to 
Labour Negotiations, I find that I may not have the 
time necessary to fulfil all of the responsibilities 
I am required to perform as a member of the Law 
Department during the next six to eight weeks. 

The work load of other members of the Law 
Department prevents them from assuming my respon- 
sibilities. In order to insure that all litigation 
matters are properly attended to, I would recommend 
that the Corporation Counsel be authorized to retain 
outside Counsel to take over the preparation and con- 
duct of one of the Appeal Cases presently under way, 
should .he consider it necessary." 

Your Board RECOMMENDS Lhat the above recommendation bo 
approved. 


CCNSIDERATION 


2. 


Grant Request - Canadian Institute of Surveying 

The City Clerk reports as follows: 

"A letter has been received from the Canadian Institute of 
Surveying dated February 26, 1974. They advise that the 67th 
Annual General Meeting of the Canadian Institute of Surveying 
will be held this year at the Hotel Vancouver, April 3-5 inclu- 
sive. Delegates and speakers are coming from the United States, 
Australia and hopefully some from China, and other countries in 
the 'Pacific Rim'. Financial assistance has been granted by the 
Government of British Columbia by their sponsorship of their 
annual luncheon and by the Corporation of Land Surveyors of the 
Province of British Columbia through the sponsorship of other 
social events. They are requesting a grant from the City of 
Vancouver to help defray the budget item of $350.00 which has 
been set aside to present to each delegate's wife some small 
memento of the City of Vancouver. 

The Canadian Institute of Surveying is a voluntary Associa- 
tion of Professional and technical people who are united in a 
common interest in the profession of surveying and mapping. The 
institute is the only national organization in the surveying and 
mapping field and the members make immeasurable contributions to 
furthering the professional and technical competence of its 
members. Mr. A. Burhoe , Engineering Department, is one of the 
co-ordinators in this programme. 

Council has dealt with similar requests in the past as 
follows : 


Aug. 14/73 


Oct. 24/72 


Canadian Institute of 
Surveying 

Pacific Northft^est Sector 
American Water Works 


Support 67th Annual 
Meeting 

Conference - Local 
Arrangements 


not 
approved 

approved 
$300.00 


Your Board submits the above report of the City Clerk for 
Council's CONSIDERATION. 

FOR COUNCiL ACTION S;E PA6E(S) ...vI^.S... 
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PERSONNEL MATTERS 

] IE COMMENDATION 


Organization and Staffing - Planning Department 
The Director of Planning reports as follows: 

Your Board has received a report "Shaping the Future" from 
the Planning Department, and this report is circulated for con- 
sideration of City Council. The Director of Planning notes that 
the report was prepared mainly by a Staff Task Force drawn from 
all parts of the Department. As well as describing a suggested 
programme for future planning activity, the report discusses the 
role of the Department and describes a number of objectives which 
the staff shoxild aim to achieve in the coming months. It also 
suggests some restructuring of the Department. The report has been 
set up in such a way that Council can vary the programme where it 
decides adjustments are needed. 


The Board has received a further report from the Director 
of Planning dealing with organization and staffing matters deemed 
desirable by the Director of Planning to implement the concepts 
outlined in the report "Shaping the Future". 


2. 


Your Board is reviewing the organization report and will 
report thereon as soon as possible. In the meantime. Council may 
wish to discuss the concepts outlined in the report "Shaping the" 
Future" with the Director of Planning, having in mind that if all 
the programmes outlined are implemented simultaneously that signif- 
icant staff increases will be necessary. 

Page 19 of the report "Shaping the Future" illustrates a 
broad organizational structure which has been discussed at length 
with the Director of Planning. 

Your Board is in general agreement with this proposed 
organization, and RECOMMENDS that the two positions of Associate 
Director which are described on page 29 of the report, bo estab- 
lished. This will enable the Director of Planning to commence 
recruitment for these two senior positions. The classification 
of these two positions will be dealt with in the normal manner if 
they are authorized by Council. 


COIfSIDERATION 


Leave of Absence - Mrs. A. Derby, Plan Checking Assistant I 


The Director of Permits and Licenses reports as follows: 

"By letter dated Aiigust 1, 1973, His Excellency the Governor 
General in Council on the recommendation of the Minister of 
National Health and Welfare has appointed Mrs, Adeline I, Derby, 
Plan Checking Assistant I, to be a member of the Canada Pension 
Plan Advisory Committee, The appointment is for a term of two 
years effective October 12, 1973," 

There are two annual meetings of the Advisory Comndttee held in Ottawa, 
Ontario, The first meeting was in November, 1973 for which Mrs, Derby 
was granted the necessary leave by resolution of Council on October 19, 
1973, 

The second annual meeting will be held in Ottawa on May 9 and 10, 1974, 
In order to arrive at her destination, Mrs, Derby will be required to be 
absent from the City on May 8, 1974, She therefore requests leave of 
absence with pay on May 8 and leave of absence without pay on May 9 and 
10, 1974, 

As part of her duties, Mrs, Derby has been asked to sit as a member of the 
Subcommittee on Escalation of Private Pension Plans, This committee first 
met in Vancouver on February 22, 1974, and due to the short notice of 
Cont'd . . . . 
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Clause #2 continued; 


meeting, she took one day of her annual leave to enable her participation. 
She has been advised that there vid.ll be a maximum of two more meetings of 
the Subcommittee prior to the national meeting. 

The Director of Personnel Services advises that there are no provisions 
in the Personnel Regulations to cover the leave of absence requested by- 
Mrs, Derby, Therefore, the following request of Mrs, A, Derby is placed 
before City Council for consideration; 

(i) Leave of absence with pay on May 8, 1974 and leave of 
absence without pay on May 9 and 10, 1974 to permit her 
attendance in Ottawa at a meeting of the Canadian Pension 
Plan Advisory Committee, 

(ii) Leave of absence with pay in lieu of one day's annual leave 
taken on February 22, 1974 for the pui-pose of participating 
in the Subcommittee on Escalation of Private Pension Plans, 

(iii) A maximum of two days additional leave of absence with pay 
prior to May 8 on dates to be specified, for the purpose of 
attending Subcommittee meetings on Escalation of Private 
Pension Plans, 

City Council is advised that in the event it gives the foregoing requests 

favourable consideration, it will be possible under normal circumstances 

to reallocate a number of Mrs, Derby's duties in such a manner as to maintain 

the present standard of Public Service, 

Your Board submits the foregoing report of the Director of Pennits and 
Licenses for Council's CONSIDERATION. 


i 


FOR COUNCIL ACTIOM SEE ?AQt{S) ..5d£. 
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Board of Administration, March 13', 197k (PROPERTIES - 1) 


PROPERTY MATTERS 

RECOMMENDATIONS 

1. Lane Establishment - North of i|th Ave., East of Lakewood Dr. 
Establishment of the North 25' of the West 12' of Lot 9, 
Block 2-5, Sub A, Block li|8, D.L. 26I4.A for Lane Purposes 
Sit. Lane North of Li-th Ave., East of Lakewood Drive 


The Supervisor of Property and Insurance reports as follows 

"On July 31, 1973, Ckjuncil approved the expropriation of the North 

of the West 12' 01 Lot 9, Block 2 - Sub A, Block IU8, D.L. 26UA, 
to provide a through-lane in this block, connectinp; to an existing lane. 

This lane has not been formally established as such in the Land Registry 
Office and it is therefore, 

RECOMMENDED That the North 25' of the West 12' of Lot 9, Block 2 - $, 
Sub A, Block IU8, D.L. 26bA be established as lane and that the formal 
resolution establishing the same be passed by Covincil." 

Your Board 

RECOMMBNDS that the foregoing Recommendation of the Supervisor of Property 
and Insurance be adopted. 


2. Lease to Standard Oil Go. 

Lots 3 & i| of G, Block li|, D.L. 196 
Garrall & Pender Sts. 


The Supervlgor of f^perty & Insurance reports as follows :- 

"Linwa Investments entered into a 30 year lease with a ^ year rental 
review clause on the above property, plus Lot 1, with the City on 
June 1, 1957. Standard Oil Co. Ltd. financed a new Service Station 
on Lot h at that time and were given a sub lease on Lots 3 & b. The 
head leasee got into financial difficulties in 1971 and Standard Oil 
Co, Ltd. assumed the lease on Lots 3 & b. 

The rental was open for review on August 1, 1973, with the rental at 
that time being $lb,78b.OO per annum plus 1973 taxes of $8,056.11. 

Negotiations for a new rental have been protracted because of many 
problems associated with possible changes to the Pender-Keefer Diversion 
and the Columbia-Quebec Connector. Early last year discussions were 
held with the Company to obtain a corner cut-off which would have 
required the replacement of the Service Station Office along with other 
changes. The Company applied for a development permit to alter their 
Station to allow an automatic car wash. There were many delays and 
the permit was never issued as discussions on the alterations and 
replacement of the Service Station Office were terminated when Council 
rescinded their previous approval of Scheme "G" for the Columbia-Quebec 
Connector on June 12, 1973. The presentation to Council of the Chinese 
Community regarding a Chinese Cultural Centre on the site has further 
complicated the matter. 

The sub lessee is unable to plan his operation due to the uncertainties 
and cannot afford to pay an increrased rental. At the present time 
Standard Oil Co. is paying the City a greater rent for the bare land 
thnn they are able to charge the operator for the land, buildlnRs and 
equipment. Taking into consideration the pro.lertod substantial rent 
Increase by the City, Standard Oil Co. has come to the conclusion thit 
the land has become too valuable for the economic operations of a Service 
Station. 

In view of the foregoing the company has asked consideration In allowing 
them to relinquish their lease as of July 31, 197b. If the City «Rrees 
to allow them to relinquish the lease they would propose to follow the 
Company Policy of demolishing the Servjre Station, thereby preventing 

Gont'd . . . 
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Clause Z Cont'd 

the unsightly appearance that abandoned Service Stations present if 
allowed to remain vacant. 

If the City allows the company to surrender the lease, it is not 
anticipated there would be any difficulty in leasing the land for 
parking on a short term basis for at least the equivalent rent obtained 
at this time. In addition if the property were required for another use, 
such as the Chinese Cultural Centre, we would not haVe the land encumbered 
by a lease. 

Inasmuch as the company has concluded that they cannot pay the economic 
rental on the land and this has been brought about at least partially 
through the Citys actions it is 

RECOMMENDED that 

1, The City accept the surrender of the lease of Lots 3 & I4 of C, 
Block m, D. L. 196 from Standard Oil Co. Ltd. as of July 31, IPTU. 

2. The City accept the company offer to demolir.h the buildings 
ar ' leave the site in a neat and tidy condition. " 

Your Ftoard 

RECOMMENDS that the foregoing Recommendation of the Supervisor of Property 
and Insurance be approved. 


FOR COUNCIL ACTION SEE PAGE(S) JSifE 
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WORKS & UTILTIY MATTERS 


RECOMMENDATION ; 
1 . City Bridges 

The City Engineer reports as follows: 

"On July 17, 1973, Council approved a critical examination of 
Vancouver's truck routes for the purpose of updating the Streets and 
Traffic By-Law 2849 so the routes would be of minimum Inconvenience 
to area residents and still be compatible with the needs of truck 
operators. As some of the more convenient routes Involve bridges. 
It was necessary to determine If these structures could take the 
^additional loads.* The Burlington Northern Railways have advised on 
their bridges and placed load restrictions on five of them. This 
matter Is being pursued further with officials of the Railway 
Transport Committee of Canada to resolve City responsibility regarding 
these structures and will be detailed In a later report. 

A study Is required to determine If the City owned bridges can 
carry the heavier loadings. Further, as the need for Increased public 
transportation may require types of transit vehicles other than those 
presently used, It would be desirable to know If the bridges are 
capable of carrying these alternate vehicle loads. Since a study 
for this purpose Is similar to the one for truck loads, considerable 
savings can be gained by doing both studies at the same time and 
avoiding duplication. 

Our Initial Investigations Indicate that the bridges may not 
be capable of taking Increased loads and a more detailed examination 
is required. As we do not have the personnel or time to carry out 
this study it la felt that it should be turned over to consultants. 

The cost of this study is estimated to be $17,000. Of this 
amount $9,500 has been submitted in the Basic Revenue Budget for 1974 
in the maintenance accounts for City bridges. If this recommendation 
is approved, this amount could be deleted from the accounts during 
budget review. 

As the information from this study is required to determine truck 
routes immediately and the feasibility of operating other types of 
transit vehicles over City bridges, I RECOMMEND that the amount of 
$17,000 be appropriated for this study prior to Council's approval of 
the Revenue Budget. 

^Provincial Department of Highways raised axle loads from 18,000 to 
20,000 lbs, on single axles and from 32,000 to 35,000 lbs. on tandem 
axles. 


FOR COUNCIL ACTION SEE PAGE(S) 
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BUILDING AND PLANNING MATTERS 


RECOMMENDATION 



1. Langara Consultants - Terms of Reference 

The Director of Planning reports as follows: 

At its meeting on February 26, 1974, Council 'In Camera' 
passed the following resolution: 

"That the architectural group headed by Mr. Allan H. Waisman 
be appointed the Langara Consultants re the future use of 
Langara lands subject to report by the Director of Planning 
and approval by Council in respect of details of Terms of 
Reference including costs." 

The Terms of Reference have been thoroughly discussed with 
Mr. Waisman and with the Committee, and the outcome is a 
proposal attached as Appendix "A". 

The work to be carried out is described in these terms of 
reference and the responsibility is described. It is noted 
that the City will supply the consultant with certain basic 
information and with a survey plan. The City will also be 
responsible for reproducing the final report and for blowing 
up any graphic material into display form. 


The consultant's work will be charged at the standard hourly 
rate of the Architectural Institute of B.C. but will not 
exceed $20,000. There is no provision in this amount for 
other consultants. The Superintendent of Parks has indicated 
that he is willing to undertake any golf course re-design with 
his own resources, but it may be desirable to obtain a golf 
course architect for part of the work. In addition, there 
may be a small input required for such special consultants as 
park specialists or landscape architects. It is proposed, 
therefore, that in addition to the fee of $20,000 for the 
main consultant, which is reasonable in relation to the amount 
of work to be done, an amount of $5,000 should be made available 
for possible other consultants to be approved by the Director 
of Planning, on recommendation of the main consultant and in 
consultation with the Langara Citizens' Committee. 


It is RECOMMENDED, therefore, THAT: 

1. Council approve the terms of reference for the Langara 
consultant attached as Appendix A. 

2. Council approve the expenditure of up to $20,000 for fees 
for this work; the scale of fees to be the standard 
minimum scale of the Architectural Institute of B.C. 

3. An additional amount of up to $5,000 be approved for 
special consultamts; such special consultants to be appointed 
by the Director of Planning on recommendation of the main 
consultant, and in consultation with the Langara Citizens' 
Committee. 

4. The City Engineer to either provide or have provided, a 
survey plan of the Langara area, and the Planning Depart- 
ment to assume the cost of reproducing the report and any 
display reproduction out of its normal budget. 

5. The $25,000 required for con8ulti;i.g fees would be provided from the 1974 
Supplementary Capital Budget. 


FOR COUNCIL ACTION SEE PAGE(S) ...a^^, 
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FINANCE MATTERS 


RECOMMENDATION 


1, Claim of Lee You Koy 


The Corporatio n Counsel reports as follows: 


" The claimant Lee You Koy has submitted a 
claim in the amount of $1,523.57 representing 
the cost of repairing his basement floor and 
for chattels stored in the basement of his pre- 
mises at 4240 Beatrice Street being flooded on 
the 2 5th of December, 1972. 

A report from the Engineering Department indicates 
that the cause of the flooding was ground roots 
originating on City property blocking the sewer 
connection. The claimant's basement floor suffered 
extensive damage as well as a great many articles 
in the basement being damaged by the aforesaid 
flooding. Through the claimant's solicitor, Mr. 
Patrick Hood, we have negotiated what I consider 
a reasonable settlement subject to Council's 
approval . 

It is the opinion of the Corporation Counsel 
I that the City is liable to the claimant and the 

claimant has substantiated his claim for $1,523.57.' 

Accordingly, I RECOMMEND payment of $1,523.57 in full settle- 
ment of this claiiji. 

2, Claim of Mr. & Mrs. Albert Chinn 


The Corporation Counsel reports as follows: 

" The claimants Albert and Susan Chinn have 
submitted a claim in the amount of $2,203.50 
representing the cost of repairing the base- 
ment floor and for chattels stored in the base- 
ment of their premises at 4220 Beatrice Street 
being flooded on the 25th day of December, 1972. 

i 

A report from the Engineering Department 
indicates that the cause of the flooding was ground 
roots originating on City property blocking the 
sewer connection. The claimants' basement floor 
suffered extensive damage as well as a great 
many articles in the basement being damaged by 
the aforesaid flooding. Through the claimants' 
solicitor, Mr. Patrick Hood, we have negotiated 
what I consider a reasonable settlement subject 
to Council's approval. 

It is Lhe opinion of the Corporation Counsel tliaL 
the City is liable to the claimants and the 
claimants have substantiated their claim for 
$2,203.50. " 

Accordingly, I RECOMMEND payment of $2,203.50 in full settle- 
ment of this claim. 

;i , Claim of Dr. Robert McNaughton 

The Corporation Counsel reports as follows: 

" Dr. Robert McNaughton has submitted a claim 

in the amount of $690.00 representing the cost 

of installing a sump and replacing lost top soil 

at the rear of his property at 3535 West 48th 

Cont'd . 
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Avenue, both of which were necessitated because 
of work done on the claimant's property during 
October of 1973. 

A report from the Engineering Department 
indicates that the City had requested a 10' x 10' 
easement on the N.W. corner of the claimant's 
property and that this easement was negotiated 
on the understanding that a necessary manhole 
would be located on an adjacent lot and not on 
the claimant's lot and that the claimant would 
only have underground piping put on his property. 
The Engineering Department report also indicates 
that the City completed the sewer extension but 
in error constructed the manhole on the claimant's 
property and during this construction the City 
forces removed the natural drainage that existed 
on Dr. McNaughton's lot, thereby causing the 
flooding of his property. It is also indicated 
that during the construction of the sewer the 
City crew removed top soil from the claimant's 
property and filled in our excavations with it. 

The Engineering Department has confirmed 
that the amount of Dr. McNaughton's claim is not 
unreasonable . 

It is the opinion of the Corporation Counsel 
that the City is liable to the claimant and that 
the claimant has substantiated his claim for 
$690.00." 

Accordingly, I RECOMMEND payment of $690.00 in 
full settlement of this claim. 


PART REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL ON 
FINANCE & ADMINISTRATION 


February 28, 1974 


An "In Camera" meeting of the Standing Committee on Finance and 
Administration was held in No. 2 Committee Room, Third Floor, City 
Hall, on Thursday, February 28, 1974 at 1:30 p.m. 

PRESENT: Alderman Bowers (Chairman) 

Alderman Harcourt 
Alderman Volrich 
Alderman Linnell 
Mayor Phillips 

CLERK: M. Clark 


RECOMMENDATION : 

1 . Mayor and Aldermanic Indemnities, 1974 

It was agreed at the outset, that only a routine adjustment 
would be made at this time bearing in mind that a major review of 
Council salaries is to be undertaken during 1974, with any proposals 
for major change to take place no earlier than January 1, 1975. 

Following discussion, it was 

RECOMMENDED , 

THAT indemnities for the Mayor and Aldermen for 1974 be 
increased by 9.6%. 

(It is understood that Council may wish to consider at this time 
indemnity for the position of the Deputy Mayor.) 


INFORMATION : 

2 . Functions of the Chief License Inspector 

Mr. M.M. Harrell, Chief License Inspector, arrived at 2:10 p.m. 
to discuss the functions of the Chief License Inspector, the position 
he is retiring from in May of this year. His comments dealt with 
the organization of the Department of Permits and Licenses as it will 
be following his retirement. The authority of the Chief License 
Inspector at that time will be vested in the Director of Permits and 
Licenses. Mr. Harrell 's replacement will have the title City License 
Inspector, but will not have the authority that is vested in Mr. 
Harrell as Chief License Inspector. Mr. Harrell 's point was that the 
function should be reviewed so that the man out in the field has the 
authority of Chief License Inspector. 

After consideration, the Committee 

RESOLVED , 

THAT the matter be referred to the Board of Administration 
for consideration; and 

FURTHER THAT they take into their purview the points raised 
this day. 


The meeting adjourned at approximately 2:45 p.m. 

****** 

FOR COUNCIL ACTION SEE PAGE(S) ...^^Z 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON COMJIUNITY DEVELOPMENT 


February 28, 1974 


A meeting of the Standing Committee of Council on Community 
Development was held on Thursday, February 28, 197 4 in No. 2 Committee 
Room, Third Floor, City Hall at approximately 3:30 p.m. 

PRESENT: Alderman Volrich (Chairman) 

Alderman Harcourt 
Alderman Marzari 
Alderman Rankin 

CLERK: T. Burns 


The Minutes of the meetings of February 7, 1974 and February 14, 
197 4 were adopted. 


RECOMMENDATIONS : 

1. Lands Along the Eraser Between Arbutus and 
Barnard Streets 


History 

The history of action on the subject area indicates that the 
land east of Angus Drive is City-owned and part of the land west of 
Angus Drive is privately owned. The land described as Steel Bros, 
property is leased by Horner Developments Ltd. This area is 
currently zoned M-1. A proposal to rezone this land to C-1 was turned 
down at a public meeting in 1971. The information contained in the 
minutes of the Committee meeting of July 5, 197 3 (see copy attached) 
provides the essential background, including the three schemes for 
development submitted by the Director of Planning. 


The Chairman confirmed that the ultimate plans are keyed to 
the purchase of Steel Bros, property and suggested three alternatives 
for consideration and investigation: 

(a) develop all the land (28 acres) for a park with a 
walk way along the Eraser to Angus Drive; 

(b) develop all lands for a park with a walk way along 
the Eraser, except for minimal single family dwellings 
along the north boundary of the City-owned property; 

(c) develop Steel Bros, property for park together with 

a 100 foot strip walk way along the Eraser, utilizing 
the area behind for some light industrial development. 

He indicated that the co-operation of the Park Board would be 
required as the cost of development of the private property must be 
from their budget. 

Mr. Horner, of Horner Developments Ltd., presented his proposal r. 
and position to the Committee and requested clarification of the 
Committee's position relative to the Steel Bros, property. 

Mr. Youngberg, Planning Department, diagramed the current status 
of the land parcel and pointed out, for the information of the 
Committee, that the western sector, i.e. the Steel Bros, property, 
is in the area designated Floodplain by the Provincial Government and 
in consequence, residential zoning is not permitted. 


Cont'd 
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The Chairman submitted the following proposals for the Committee' 
consideration : 

(a) That the Supervisor of Property and Insurance be 
authorized to negotiate for the purchase of Steel 
Bros, property; 

(b) That Council make representation to the Provincial 
Government to provide funds and co-operate with 
the City for development of the area; 

(c) That no residential development take place on City- 
owned land; 

(d) That a policy be established with respect to area 
for recreational use. 

Following further discussion, it was 

RECOMMENDED, 

A. THAT Council authorize the Supervisor of Property and 
Insurance to negotiate for the purchase of the Steel 
Bros, property on behalf of the City; 

B. THAT Council authorize the Chairman of the Committee 
to negotiate with the Provincial Government for a 
grant from Green Belt funds and for co-operation with 
the City for development of the area. 


2 . Office Furniture for Non-Profit Organizations 
RECOMMENDED, 

THAT the recommendation of the Director of Social Planning 
and the City Purchasing Agent, regarding furniture and 
equipment for the following non-profit organizations 

Grandview Terrace Winter Recreation 
Dunbar-West Point Grey Information Centre 
Riley Park Area Youth Committee 

as contained in their report (attached) be approved. 


INFORMATION ; 

3 . Street Vending 

Miss Pauline Oulette, on behalf of the street vendors, requested 
deferment of any action on this matter until next week, as she was 
unable to make a presentation due to short notice. 

The Chairman noted that a number of delegations were present 
to present their briefs on street vending and agreed to hear the 
following delegations : 

Mr. Barry Burkitt (store in Gastown plus mobile vendors) 

Mr. Andy Smit (shop at 900 Granville Street) 

Mr. T. E. Martin (Chairman, Granville Mall Committee) 

Mr. H. Sjogren (hot dog vending carts plus plant on Robson StrecL 

Mr. Roy Yacht (representative of Robson Street merchants) 


Cont'd 
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Summary 

All delegations supported the right of operating by the street 
vendors. In cases where an application was denied or a permit was 
revoked, the Chairman confirmed that provision is made for right of 
appeal to City Council. Concern was expressed over the quality of 
presentation of goods offered for sale, and of the goods themselves. 
It was a consensus of opinion of the merchant delegates that the 
license fee is too low and that it should equate to the charges on a 
square footage basis assessed against established merchants. A fee 
in the order of $10.00 per square foot was suggested. 

It was determined that there was varied opinion as to term of 
vending operations. Mr. Sjogren indicated that six to eight months 
per year would be a maximum viable operation. Granville Mall 
representative, Mr. Martin, declared a preference for year round 
vending operation. 

RESOLVED, 

THAT any action on this matter be deferred until Thursday, 
March 7, 1974 when representatives from all departments 
involved in the authorization of street vending operations 
could be present and further briefs would be heard. 


The meeting adjourned at approximately 5:10 p.m. 


***** 
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PART REPORT T O COUNCI L 
I 


STANDING COMMITTEE OF COUNCIL 
ON SOCIAL SERVICES 


March 7, 1974 


A meeting of the Standing Committee of Council on Social Ser- 
vices was held on Thursday, March 1, 1974 at approximately 1:30 p.m. 
in the No. 1 Committee Room, third floor. City Hall. 

PRESENT: Alderman Rankin (Chairman) 

Aldermen Gibson and Marzari 

ABSENT : Alderman Hardwick 

CLERK: M. Kinsella 


RECOMMENDATION 

1 . Greater Vancouver Helpful Neighbour Society 

A . Grant Request 

Your Committee had for consideration a report from the Board 
of Administration dated February 20, 1974, which read as follows: 

"Representatives of the Greater Vancouver Helpful Neighbour 
Society have written the City of Vancouver requesting finan- 
cial assistance in the amount of $11,400.00 to continue their 
work in the City. The organization provides free clothing, 
appliances and furniture to the public. Any person can walk 
into their free store, presently located at 1806 Victoria 
Drive, and choose what is available. People are also referred 
by social agencies, public health nurses and friends. The 
Police and Fire Departments also refer individuals and families 
who have been burned out. The furniture, clothing and appli- 
ances are donated by the public and these materials are trans- 
ported by donated trucking services. The organization also 
arranges to pick up goods remaining from rummage sales. 

The programme, incorporated under the Societies Act, was ori- 
ginated in 1971 by volunteers. In January, 1972, the group 
received a Federal LIP grant which ended in November, 1973. 
Although favourably regarded by Manpower officials, a decision 
was made to direct funds elsewhere by the Constituency Advisory 
Group. 

The programme is presently staffed by five volunteers, who have 
carried on despite their terminated LIP salaries, and thirty- 
three people working on the Vancouver Opportunities Program. 
The operation appears to be a well managed resource in the City. 
Their records show the extent to which the store is visited, as 
follows : 

Number of people who have obtained goods from 




this store: 


June 

12 ■ 

- 30, 

1973 

664 

July 


- 31, 

1973 

738 

Aug . 


- 31, 

1973 

777 

Sept . 


- 28, 

1973 

759 

Oct. 


- 31, 

1973 

922 

Nov. 


- 30, 

1973 

960 

Dec. 


■ 21, 

1973 

533 

Jen. 

8 - 

■ 10, 

1974 

170 




TOTAL 

5,523 
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Clause No. 1 A (cont'd) 

The resource is apparently highly regarded by community agen- 
das, aa damonstratad by the letters of support (see attachment 
#1). 

Their present location Is 1806 Victoria Drive. They occupy 
these premises on a conditional permit extension granted by 
the Technical Planning Board. These premises are Inadequate 
and they must move elsewhere. The group will be required to 
maka parmlt application for the use of premises at the new 
local*. 

The organization presently is seeking approximately $50,000.00 
from the Provincial Department of Human Resources to pay for 
staff positions to continue its worthy work. The local group's 
request awaits investigation and recommendation to the Minister 
of Human Resources by Mr. Dick Butler (see attachment #2). 

The revised grant request from the Greater Vancouver Helpful 
Neighbour Society is appended as attachment #3. I would sug- 
gest the following amendments: 

Ravlsad Grant Request Suggested 


Rent 

$650 

$650 

Hydro 

75 

75 

Phone 

25 

25 

Instructors 

100 


Materials 

100 


Monthly Total 

950 

$ 750 

Yearly Total 

$11,400 

$9,000 


This grant is not cost shareable under the Canada Assistance 
Plan. " 

NOTE: Attachments referred to are on file in the 
City Clerk's office. 

Mrs. M. Morris appeared before your Committee to discuss 
the Association's grant request. She advised that the Association 
is currently endeavouring to locate more appropriate premises. 
Mr. D. Purdy, Social Planning Department, spoke in support of the 
Helpful Neighbour Society's grant request. Your Committee noted 
a number of letters from various agencies supporting the Greater 
Vancouver Helpful Neighbour Society programmes. 

RECOMMENDED 

A. THAT Council approve a grant of $7,500.00 to the 
Greater Vancouver Helpful Neighbour Society to 
cover the purchase of rent, hydro and phone ser- 
vices for a ten month period, effective March 1 to 
December 31, 1974, on condition that: 

(a) the Department of Human Resources financially 
supports all or part of the grant request, and 

(b) the new location meets the basic requirements 
of the Technical Planning Board; 

B. THAT Council request the Minister of Human Resources 
to assume financial responsibility for the above ser- 
vices should the organization continue its operation 
in 1975. 
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1-B Development Permit, 1806 Victoria Drive 

On August 10, 1973, development permit No. 63178 was issued 
permitting the use of the building at 1806 Victoria Drive as an 
institution of a philanthropic character for a limited period of 
time, expiring December 31, 1973. 

Mrs. M. Morris, on behalf of the Society, requested the Com- 
mittee's consideration of an extension of this permit for a further 
six months to enable them to obtain suitable alternate accommodation. 

RECOMMENDED 

THAT Council instruct the Director of Permits and Licenses to 
further extend to the end of June the development permit 
No. 63178, issued to the Greater Vancouver Helpful Neighbour 
Society, permitting use of the building at 1806 Victoria Drive 
as an institution of a philanthropic character. 


2. Grant Request - B.C. Association for the 
Advancement of Coloured People 

The Committee at its meeting of February 28, 1974 passed the 
following resolution: 

"TO defer consideration of this grant request to the 
next meeting of the Committee and request a represen- 
tative of the B.C. Association for the Advancement of 
Coloured People be present at that time ; 

FURTHER THAT the Director of Social Planning submit 
to the Committee a breakdown of the B.C. Association 
for the Advancement of Coloured People's budget." 

A representative from the B.C. Association for the Advancement 
of Coloured People was present and discussed their grant request 
with your Committee . Your Committee considered the report from the 
Director of Social Planning which read as follows: 

"The City of Vancouver hns received a grant request from the B.C. 
Association for the Advancement of Coloured People for a grant 
of $1,000 to pay rent and phone expenses for a six (6) month 
period for their office located nt lf300 - 1A6 East Broadway. 

They request funding for that period of time because they are 

of the opinion they cnn sustain themselves financially after that 

period . 

The Association Is operated by volunteers and their objectives are 
to promote better understanding between "the races and to promote 
the well-being of the black population In B.C. The black popula- 
tion In B.C., the majority of whom live In the Greater Vancouver 
area. Is roughly estimated at 5,000. 

The BCAACP were responsible for the organization of the recent 
Miss Black B.C. contest. They organize classes for black young 
people In blnck history, etc. They operate nn employment registry 
service and offer personal assistance to black people In need. 

The Director of Social Planning RECOMMENDS thnt the Social Services 
Committee recommend to Vancouver City Council the approval of a 
civic grant in tlie amount of $1,000 to the BCAACP." 


cont ' d . . . . 
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Clause No. 2 (cont'd) 

RECOMMENDED 

THAT Council approve a grant of $1,000 to the B.C. Association 
for the Advancement of Coloured People. 


3. Request for Community Development 
Worker for Strathcona Area 


Your Committee had for consideration a request for a Community- 
Development Worker for the Strathcona area. This submission was from 
S.P.O.T.A., MacLean Park Residents Association, Strathcona Community 
Centre Association, Chinese Elderly Citizens Association and Ray-Cam 
Co-operative Association. Representatives of these Associations 
appeared before the Committee to discuss their request. The brief 
read in part as follows: 

" There are over 8000 persons residing in the Strathcona area. This includes the 
400 unit MacLean Park Housing Project and the 375 unit at Ray-Cam. A large 
number of the residents ?.r e Chinese, many are non-English speaking, elderly, 
immigrant, and low-incoined . The area also lias many Italian and Portuguese 
residents. There are several senior citizens complexes in Strathcona; two at 
MacLean Park, Chau Lun Tower, Christ Church of China, and Rny-Cani. A 
senior citizen organization has developed during the last few years; and now 
the Chinese Elderly Citizens Association with 500 members meets regularly 
at the Strathcona Community Center. 

There are about 40 service agencies and organizations in the Strathcona area. 
Some of these include Pender YWCA, Strathcona Community Center, Gibbs 
Boys Club, Strathcona Manpower Outreach, Community Home Improvement ♦ 
Center, Kiwassa Neighbourhood House, Chinese United Church, First United 
Church, Chinese Catholic Church, Prince of Peace Luthern Church aird Chil- 
dren's Aid Society. 

Ill PROPOSAL FOR A COMMUNITY DEVELOPMENT WORKER FOR THE 
STRATHCONA AREA. 


Many social and physcial development are taking place, and will take place 
which will have major impact for the future of the citizens of the area. A 
community development worker is requested by the citizens and citizens 
groups of Strathcona to assist them to meet these forthcoming developments. 

IV. RESPONSIBILITIES AND DUTIES OF THE COMMUNITY DEVELOPMENT 
WORKER. 


COMMUNITY AND SOCIAL DEVELOPMENT. 

-to encourage resident initiatives and participation in citizens 
groups and in the broad socio-cultural aspects of their commu- 
nity. 

-to assist the groups to analyze community and group structures 
and processes; and help them acquire the skills of problem solv- 
ing , priority setting and self-evaluation. 

-to promote croBt-communication and a sharing of experiences 
and resources among the citizens groups (SPOTA, MacLean Park, 
Chinese Elderly Citizens, Strathcona Community Center Assoc., 

■Ray-Cam) and foster a conimuni^spiritness among the groups 
as they prepare for these changes in government structures and 
processes . 

HOUSING AND PARK DEVELOPMENT: 

-to ensure that the social development component is intergrated 
with the physical development aspects of new housing, rehabilita- 
tion, park development and new public works. 


cont ' d . . . . 
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Clause No. 3 (cont'd) 


-to assist in the communication process between the citizens 
non-profit housing association and the prospective clients (many 
of whom will be non-English speaking Chinese) ; in particular 
in the understanding of such terms as "co-operative", "non- 
profit housing", "controlled condominium", "Strata-title assoc- 
iations" and the like. 


-to assist in the social settlement of the new housing occupants 
and to ensure their social and community well-being. To acquaint 
the new occupants with the responsibilities of home ownership, 
home maintenance, and membership in co-operative and Strata- 
title associations. 


-to assist in the programming, planning and architectural process 
of the designing of the comprehensive Strathcona Site C&D plan. 
To foster communication between the two groups which will jointly 
develope the Site; and to assist in the communication between the 
builders and the new occupants; in particular senior citizens 
and those persons who will be residing in the personal care faci- 
lities . 


STRATHCONA REHABILITATION PROJECT. 


-■to act as a community resource person - for the Strathcona Rehab- 
ilitation Project as it continues this year and into 1975; and also 
for the second phase of the SRP Evaluation Study which will assess 
the social and community impact of the Rehabilitation Project. " 


The Delegation advised that there are a number of future 
developments in the areas of housing, Strathcona Rehabilitation 
project, park development, integration of social services, com- 
munity facilities, etc. and a community development worker is 
needed to assist the citizens with these future developments. The 
delegation submitted the following qualifications of the Community 
Development worker: 

He should be - a mature and experienced person who can 

engender the trust and respect of the 
citizens and citizens groups in Strathcona; 
and who possesses the skills, talents and 
personal qualities to work well with the 
various citizens groups; 

- bilingual (including the various local 
resident dialects of Cantonese) and be 
familiar with not only the language but 
the customs and life-styles of the dif- 
ferent groups of residents in Strathcona; 

- familiar with local voluntary and social 
service agencies and organizations in Strath- 
cona ; 

- familiar with government processes and pro- 
grammes as they affect Strathcona, in parti- 
cular Federal and Provincial housing programs. 
City planning structures, and Provincial and 
Municipal social service programs and agencies , 

It was stressed by the delegation that this is the first time 
all residents in the area have come together to request a Community 
Development worker. All Other workers in the area are from outside 
agencies and were not placed in the area at the request of the 
citizens . 
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Clause No. 3 (cont'd) 

RECOMMENDED 

THAT Council approve a full-time Community Development Worker 
for the Strathcona area for a period of one year from April 1, 
1974 to March 31, 1975 at an estimated cost of $13,200, sub- 
ject to the Director of Social Planning negotiating satisfac- 
tory cost-sharing arrangements with the Department of Human 
Resources ; 

FURTHER THAT the Strathcona Community Development Worker be 
employed on a pro-tern basis by the Community Development 
Unit of Neighbourhood Services Association until such time 
as the Community Resource Board is established for the 
Strathcona area . 


INFORMATION 

4 . Report on Inspection by City Staff of 
Dwelling at 436 East 24th Avenue 

On January 24, 1974, during consideration of a request from 
People on Welfare for weekend services from the Department of Human 
Resources, the Committee passed the following recommendation in 
relation to a dwelling occupied by a welfare recipient: 

"THAT Council instruct the Director of Permits and Licenses 
to carry out all appropriate inspections of the dwelling 
at 436 East 24th Avenue (i.e. from the point of view of 
wiring, plumbing, fire prevention, etc.) with a report 
back to the Standing Committee on Social Services as soon 
as possible." 

This dwelling had been damaged by fire in December, 1973 and 
the delegation contended that no obvious repairs seemed to have been 
made by the owner . 

The Director of Permits and Licenses submitted the following 
report dated February 28, 1974: 

•♦Inspections have been carried out as requested at 436 East 
24th Avenue as follows: 

Housing Inspection: A dwelling unit installed without permits 
was round on the lower level of this building. This is a single 
family dwelling area and the owner has been ordered to dis- 
continue the use of the lower floor as separate living quarters. 

Building Inspection; Some slight fire damage was found in a 
room on the second floor, however, the rear stairs were more 
severely damaged during a recent fire. The owner is carrying 
out the necessary repairs to the rear stairs. 

Plumbing Inspection: Minor faults have been found in the plumb- 
ing on Che lower level of the building which have been ordered 
to be corrected. 

Electrical Inspection: A number of faults have been found in 
the electrical system, which have been ordered to be corrected." 


cont ' d 
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Clause No. 4 (cont'd) 

Mr. E. Ford, Permits and Licenses Department, advised the Com- 
mittee that the staff member who had carried out the inspection had 
indicated that he believes the owner will undertake the necessary 
repairs of his own volition. However, there will be a re-inspection 
by the Department of Permits and Licenses to ensure that all necessary 
repairs have been carried out. 

RESOLVED 

TO receive the report of the Director of Permits and 
Licenses . 


FOR COUNCIL ACIGU S22 Pil5E(S) . 5^7^ 
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JOINT REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON 

CIVIC DEVELOPMENT AND THE VANCOUVER HERITAGE ADVISORY BOARD 

March 7, 1974 

A joint meeting of the Standing Committee of Council on Civic 
Development and the Vancouver Heritage Advisory Board was held in 
the Mayor's Office at 12 noon, Thursday, March 7, 1974. 


PRESENT; 


ABSENT; 


Civic Development Committee 


Alderman Hardwick 
Alderman Bowers 
Alderman Massey 
Alderman Pendakur 


Vancouver Heritage Advisory 
Board 

Mr. Barry Downs 

Mr. F. J. Grant 

Mr. Mitchell H. Groper 

Mr. Harold Kalman 

Mr. Abraham Rogatnick 

Mr. Ronald Thompson 

Mr. John Raybould 
Mr. Michael Seelig 


CLERK ; 


Marilyn Clark 


INFORMATION ; 

1 . Vancouver Heritage Advisory Board 

The Vancouver Heritage Advisory Board was created by By-law 
#4729 in October, 1973. This meeting was the inaugural meeting of 
the recently appointed Board. Its forerunner was the Historic Area 
Advisory Board, whose primary interest was in the Chinatown-Gastown 
areas . 

A joint meeting was called so that members of the Civic Development 
Committee and the Vancouver Heritage Advisory Board could meet and 
exchange views on the function of the Board and its relationship with 
the Civic Development Committee. 

Following the introduction of the members. Alderman Hardwick spoke 
briefly on the question of historical buildings, emphasising that this 
Board was a nucleus group who could be called upon to work with both 
the Civic Development Committee and the Planning Department to provide 
advice to Council. The Vancouver Heritage Advisory Board will also 
become involved in the legislative area, i.e. what legislation is 
necessary in the designation of historic sites; advising the Council 
as to civic and provincial legislation required. 

Two members of the Planning Department were present and gave the 
Board an outline of the preliminary work that has been done by that 
Department during the past year. Preliminary reconnaissance work has 
been undertaken; legislation in other cities has been gathered. The 
Planning Department has already looked at portions of the City which 
have been ignored to date as to heritage value, starting in the 
Hastings-Sunrise area. This information will be available to the Board 
providing them with a starting point from which they can develop their 
own criteria. It was pointed out that the Heritage Advisory Board 
will be involved in more than simply saving old buildings. They will 
be looking, with Vancouver's heritage in mind, at parks, streets of 
trees, facades of houses, as well as historic structures. 

It is anticipated that sub-committees of the Vancouver Heritage 
Advisory Board will be formed, such as the Historic Area Advisory Board 
for Gastown. There may be separate sub-committees such as a Chinatown 
Advisory Committee, a Residential Advisory Committee, an Industrial 
Building Advisory Committee, even a Legislative Committee. 

The possibility of working with the Archives and with the Museums 
was discussed so that background information may be obtained from those 
sources . 
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Considerable discussion took place on the approach which should 
be taken by the Board. Policy and guidelines must be determined. 
Procedures have to be outlined for the designation of historic areas 
and buildings and, as well, for the reverse process. The effect must 
be considered of what designation means to the owner of the building 
and what incentives will be provided him. The question of transfer 
of building rights of designated buildings must also be considered. 

It was determined that the group would choose their own chairman 
at the next meeting. Mr. Kalman volunteered to make the arrangements 
for that meeting, which was eventually scheduled for 4:00 p.m., 
Monday, March 18, 1974. 


The meeting adjourned at approximately 1:00 p.m. 

****** 

FOR COUMCiL ACTION SEE PA5E(S) .ail 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY DEVELOPMENT 


March 7, 1974 

A meeting of the Standing Committee of Council on Community 
Development was held on Thursday, March 1 , 1974 in No. 1 Committee 
Room, Third Floor, City Hall, at 3:30 p.m. 

PRESENT: Alderman Volrich (Chairman) 

Alderman Rankin 
Alderman Marzari 
Alderman Harcourt 

CLERK: T. Burns 


The minutes of the meeting of February 20, 1974 were adopted. 


RECOMMENDATIONS ; 

1 . Kitsilano Local Area Planning 

The Chairman referred to the recommendations contained in the 
minutes of the public meeting of February 20, 1974 and City Council's 
subsequent action at the regular Council meeting of February 26, 1974. 
He noted that Council had approved in principle recommendations A, 
B and C ; that recommendations D and F were referred to the Board of 
Administration; that recommendation E be referred back to the Committer 
for further consideration and that the last recommendation i.e. 
method of selection and terms of reference for the Kitsilano Local 
Area Planning, be considered at this meeting. 

The Chairman submitted for consideration a report outlining 
selection criteria for establishing the Local Area Committee and terms 
of reference under which it would operate. (Report attached.) 
During discussion following the presentation a concern of the Local 
Area representatives was expressed by Mr. Janczewski that the proposed 
composition of the Committee was too restrictive as to representation. 
He was assured by the Committee that the essential aim is to get 
started and that latitude for expansion as required is provided for 
in Para (IV) (6) of the terms of reference proposed by the Standing 
Committee . 

RECOMMENDED, 

THAT Council adopt the Chairman's report of March 7, 
1974 as being the basis for operation of the Kitsilano 
Area Planning Committee. 


2 . Street Vending 

The Chairman referred to the Corporation Counsel report dated 
February 1, 1974 and draft by-law related to occupancy of streets 
and street vending and invited discussion and presentations from the 
delegations present. Mr. Friedel, representing the street vendors, 
after detailed review of the draft by-law, indicated general acceptanco 
for all clauses except 5 and 6 of Division I. Primary points of 
contention centered on the specifics of issuing permits to the 
individuals operating the street vending carts; on the issue of 
permits on a first come first served basis as opposed to protecting 
vested interests of current operators; and on the concentration of 
carts in prime locations. 

The majority of street vendor representatives present supported 
the principle of issuing permits only to persons behind the carts. 
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Dissenting opinion was expressed by Mr. Sjogreu (hot dog vendor) 
who contends that high staff turnover would impose unreasonable 
financial burden for permit renewal for replacement operation. 

Mr. Harrell, Chief License Inspector, confirmed that no 
applications for permits were on file. The Chairman reviewed the 
discussion and advised that the Committee would deal with the 
regulations after further considering the petitions. In the interim 
names of those desiring permits could be submitted to the Department 
of Permits & Licenses. 

Concern was expressed by delegations over the method and terms 
of reference for issue of permits. Mr. Friedel spoke for the 
principle of first come first served while those who have operated 
for a number of years at specific locations contended a vested right. 
It was confirmed by the Committee that each permit would be issued 
for a specific location. This matter to be further considered by 
the Committee. 

On the subject of numbers of carts in one general location in 
Gastown, Granville Mall, Robson Street, considerable discussion 
ensued. Little conflict was apparent in discussion of side by side 
carts along the street in the Gastown area, however opposing opinions 
were presented regarding concentration of carts in the Granville Mall 
and Robson Street areas. Mr. Baker of the Granville Mall Authority 
re-interated his previously stated position and requested a two 
month time lag after the mall opening to permit a survey of vending 
cart locations available. He opposed unrestricted access and further 
recommended limits to type of merchandise sold. 

Mr. Curtis, Deputy City Engineer, presented general guidelines 
and controls which would be applied. 

Carts - not permitted at intersections 

- off curbs 

- at loading zones 

- in front of doorways 

- which interfere with the free flow of traffic 

Mr. Morgan, of the Health Department stated that with regard to 
food vending, an approved base of operations for pre-wrapping would 
be required and his department would insist on controls remaining in 
force . 

RECOMMENDED, 

THAT Council approve the draft by-law (Street Vending By-law) 
of the Corporation Counsel with the exception of Division I 
items 5 and 6, and 

FURTHER THAT these items be referred back to the Corporation 
Counsel for redraft. 


3 . Marpole-Oakridge Area Council 

Approval of a development permit application #65161 for a 
project consisting of an eleven storey office tower plus a two storey 
base for a commercial-retail complex at 1200 West 73rd Avenue has 
been deferred pending submission of a brief (attached) by the Area 
Council. The proposed building will exceed the height limitation for 
area zoning. 

Mr. Calder, representing the Area Council, observed that the area 
planners had not been informed of the development. It was not intended 
to hold up the development which has received favourable acceptance 
in the area. Since submitting the Area Council's brief he has learned 
that a library and an information centre have been approved for the 
area and that as the Day Care Centre requirement is still at issue 
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within the Area Council these three items were no longer a matter for 
consideration with respect to the development. He stated he was preparec 
to withdraw his request for further deferment of approval of the 
application and to negotiate directly with the developer on the two 
remaining items. His primary concern was the shortage of public 
facilities and recreational areas and requested the Committee to give 
consideration to these matters in the Marpole-Oakridge District. 

Mr. Juliani, Developer, pointed out that he was unaware that the 
Area Council was still a viable operation. He further was not advised 
that further delays on his application for a development permit were 
being effected. He reviewed the background leading to his application 
and indicated that further delays would involve financial hardship. 
He stated that he was prepared to negotiate with the Area Council' 
to seek resolution to their requirements and act in good faith. 


The Committee after further discussion, 
RECOJIMENDS , 

(a) THAT the Director of Planning approve the application 
for a development permit at 1200 West 73rd Avenue, and 

FURTHER THAT the Technical Planning Board action this 
application at an early date. 

(b) THAT the Social Planning Department determine, in 
consultation with the Area Council and the developer, 
what facilities could appropriately be included in 
the development and report back to the Committee. 

(c) THAT the Social Planning Department carry out a survey 
of the requirements of the Marpole-Oakridge area and 
report back to the Committee. 


4 . Fairview Slopes 

The Chairman reviewed the report of the Director of Planning 
(attached). Mr. John Coates , Planning Department, spoke on the 
report indicating the items of primary concern necessary to establish 
the Fairview Planning Advisory Committee. He advised that two new 
organisations have been formed and wished to take part in the 
selection of the Committee. It was pointed out that the proposed 
structure of the Committee provided for their input in the selection 
process. The Chairman advised that no fundamental changes would be 
made to the report and that the elections should now be held so that 
the project can progress. 

RECOMMENDED, 

THAT funds in the amount of $4,800 be made available to the 
Director of Planning in order that Mr. R. Rabnett of the 
Sussex Group may be appointed to do special economic studies 
on the feasibility of conserving portions of the Fairview 
Slopes, and 

FURTHER THAT Al , A2 and A3 of the appendix I of the report 
be the terms of reference for the economic consultant. 


The meeting adjourned at approximately 5:15 p.m. 

* * * * 
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STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY DEVELOPMENT 


March 7, 1974 


A meeting of the Standing Committee of Counoil on Community 
Development was held on Thursday, March 7th, 1974, in No. 1 Committee 
Room, Third Floor, City Hall, at 3:30 p.m. 

PRESENT ; Alderman Volrich (Chairman) 

Alderman Rankin 
Alderman Marzari 
Alderman Harcourt 

CLERK i T. Burns 

INFORMATION ! 

2. ' Street" Vending 

The Chairman referred to the Corporation Counsel report dated 
February 1, 1974 and draft by-law related to occupancy of streets 
and street vending and invited discussion and presentations from the 
delegations present. Mr, Friedel, representing the street vendors, 
after detailed review of the draft by-law, indicated general acceptance 
for all clauses except 5 and 6 of Division I, Primary points of 
contention centered on the specifics of issuing permits to the 
individuals operating the street vending carts; on the issue of 
permits on a first come first served basis as opposed to protecting 
vested interests of current operators; and on the concentration of 
carts in prime locations. 

The majority of street vendor representatives present supported 
the principle of issuing permits only to persons behind the carts. 
Dissenting opinion was expressed by Mr, Sjogreu (hot dog vendor) 
who contends that high staff turnover would impose unreasonable 
financial burden for permit renewal for replacement operation, 

Mr, Harrell, Chief License Inspector, confirmed that no 
applications for permits were on file. The Chairman reviewed the 
discussion and advised that the Committee would deal with the 
regulations after further considering the petitions. In the interim 
names of those desiring permits could be submitted to the Department 
of Permits & Licenses, 

Concern was expressed by delegations over the method and terms 
of reference for issue of permits, Mr, Friedel spoke for the 
principle of first come first served while those who have operated 
! for a number of years at specific locations contended a vested right, 
! It was confirmed by the Committee that each permit would be issued 
I for a specific location. This matter to be further considered by 
the Committee. 

On the subject of numbers of carts in one general location in 
Gastown, Granville Mall, Robson Street, considerable discussion 
ensued. Little conflict was apparent in discussion of side by side 
carts along the street in the Gastown area, however opposing opinions 
were presented regarding concentration of carts in the Granville Mall 
and Robson Street areas, Mr, Baker of the Granville Mall Authority 

I re-interated his previously stated position and requested a two 
month time lag after the mall opening to permit a survey of vending 

jcart locations available. He opposed unrestricted access and further 
recommended limits to type of merchandise sold. 
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Clause 2 Continued 


Mr. Curtis, Deputy City Engineer, presented general guidelines 
1 and controls which would be applied, 

! 

Carts - not permitted at intersections 

- off curbs 

- at loading zones 

- in front of doorways 

- which interfere with the free flow of traffic 

I Mr. Morgan, of the Health Department stated that with regard to 

I food vending, an approved base of operations for pre-wrapping would 
I be required and his department would insist on controls remaining in 
force . 


RESOLVED ; 

THAT the Committee refer the draft Street 
Vending By-law to the appropriate officials 
for comment and report back with respect to 
limitation as to number of carts, allocation 
of areas, etc. 

FURTHER THAT on receipt of the reports 
requested from the appropriate officials, 
the- Corporation Counsel prepare a re-draft 
of the Street Vending By-Law for consideration 
of the Committee. 


NOTE : 


This replaces Clause 2 of the original report of the 
Standing Committee of Council on Community Development, 
dated March 7th, 1974. 


FOR COUNCIL ACTION SEE PAGE(S) .5.^7. 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON WATERFRONT 


March 7, 1974 

A meeting of the Standing Committee of Council on Waterfront 
was held in the #2 Committee Room, third floor, City Hall, on 
Thursday, March 7, 1974, at approximately 3:30 p.m. 

PRESENT: Alderman Pendakur (Chairman) 
Alderman Gibson 
Alderman Linnell 
Alderman Massey 
Commissioner DuMoulin 

ALSO PRESENT : Alderman Bowers 

COMMITTEE 

CLERK : R. Demofsky 


INFORMATION 


1. Okanagan Helicopters Request for Heliport on Waterfront 

The Director of Planning submitted the following report dated 
February 27, 1974, for your Committee's consideration: 

"An application has been received from Okanagan Helicopters Ltd. to 
establish and use a heliport at the old Pier 'H' west of the north 
foot of Columbia Street for a six month (renewable) period. 

The plans indicate a landing area of approximately 100' x 50' with a 
50' X 30' parking area. 

The site is located in an (M-2) industrial District where an 'Aircraft 
Landing Place' is a use which may be granted by the Technical Planning 
Board after consultation with the Vancouver City Planning Commission. 

Mr. R. Mann, Project Manager, Waterfront Planning Study has been consulted 
and he is of the opinion that at the moment he could not support the app I i 
cation because it seems to attempt to contribute without reference to a 
planned framework. He cannot see the wisdom in spreading heliports 
along the beach, especially as the frequency of use Is so intermittent. 
He '.suggests that this operation could be combined with the one already 
existing at Pier A. Mr. Mann further suggests that Okanagan Helicopters 
bo asked 1o await the debate on the Waterfront Planning Study - Stage Two. 
This rJtuntion could then be reviewed. 

A Dovolopment Permit, approving a temporary helicopter landinp site nt 
Pier A was issued on August 13, l<573. The arrangement for use of this 
property is a private agreement between Doman Industries and Marathon 
Realty, the owners of the property. It was not the intention of 
Marathon Realty, in leasing the property, that it become a site for 
frequent helicopter landings by a multiplicity of companies and 
especially a company that is in the business of transporting passengers 
for hire. It is recognized that the waterfront planning process should 
include an investigation of the desirability and the feasibility of 
establishing a public airport site In this section of the waterfront 
for general aviation use to transport persons by helicopter to and from 
the Central Business District, and possibly to accommodate seaplane 
trnf t ic. 


cont'd 


Standing Committee of Council on Waterfront 2 

March 7, 1974 


Clause No.l continued 


As the waterfront study Is not scheduled to be comploted before six 
months, and implementation of proposals will require a lonqer time, 
permitting the landing site on a 6 month (renewable) period could 
establish a use pattern which could be disruptive to the objectives 
of the Historic Area Plan and encourage additional traffic In an area 
now subject to excessive vehicle travel. The Director of Planning 
agrees that the use should be discouraged pending the outcome of study 
proposals, including public reaction to the reports scheduled for the 
end of March. 

In keeping with the practice being followed, this report is submitted 
to the Standing Committee on Waterfront for consideration. It is 
suggested the applicant be invited to meet with the Committee when this 
report is discussed." 


Mr. Hayward, Planning Department, by means of a map pointed 
out that present locations of Air West Airlines Ltd. 
seaplane terminal, Doman Industries helipad on Pier "A", and 
the site which Okanagan Helicopters Ltd. has applied to locate 
a helipad on Pier "H", west of north foot of Columbia Street. 
Mr. Hayward advised that the Project Manager of the Waterfront 
Planning Study suggests that this operation could be combined 
with the one presently existing at Pier "A". Also, the Project 
Manager is awaiting a report back on the public's reactions to 
helipad in the City. 

In response to questions from the Committee Mr. Blackman of 
Okanagan Helicopters Ltd. advised that his company has a 
class IV charter, and clientele will be forest products, 
mining, etc., personnel. 

The Chairman pointed out that the Doman helipad on Pier "A" 
was approved by City Council in August, 1973 » for a one-year 
period, and to date usage of this helipad is light. Following 
further discussions your Committee 

RESOLVED 

THAT the Standing Committee on Waterfront encourage 
Okanagan Helicopters Ltd. to enter into negotiations with 
Doman Industries and Canadian Pacific Railway with respect 
to using the existing helipad on Pier "A". 

FURTHER THAT Okanagan Helicopters Ltd. report back to 
the Standing Committee on Waterfront on results of their 
negotiations. 

RECOMMENDATION 


2. Old Immigration Building 

North Foot of Thurlow Street 

The Director of Planning submitted a report dated February 20, 
1974» for your Committee's consideration. This report reviews 
the historical and architectural aspects, the owners intention, 
and the City's legal position with regard to the Old Immigration 
Building. Accompanying this report were several letters from 
various organizations pro and con the demolition of this building. 
From the varying attitudes expressed in the letters it is apparent 
that the community is not of one mind about the demolition of this 
building. 


cont ' d 
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Standing Committee of Council on Waterfront 3 

March 7, 1974 


Clause No. 2 continued 


The Canadian Pacific Railway applied for a demolition permit on 
December 19, 1973, and plan to demolish the Old Immigration 
Building in order to extend its existing parking lot to 
improve their car and truck loading facilities. It was the 
consensus of your Committee that this was undesirable and that 
this building should be retained at least until the waterfront 
study has been completed. 

The matter of the City's legal position in this respect was 
raised. It was noted that the powers required to stop a 
demolition are presently being sought by the City through a 
charter amendment. After further discussion your Committee 

RECOMMENDED 

THAT the matter of preserving the Old Immigration Building 
at the north foot of Thurlow Street be referred to the Vancouver 
Heritage Advisory Board for an early report back to the Standing 
Committee on Waterfront. 


3. Floating Developments & Floating Homes on the Waterfront 

(a) Floating Developments 

At its meeting on June 21, 1973, the joint Special Committee 
on Burrard Inlet Waterfront and False Creek resolved as 
follows : 

"THAT the Director of Finance, Director of Planning 
and Civic Development and City Engineer prepare and 
submit positive reports to the Committee on the 
means of developing the appropriate fees to be levied 
on floating developments in lieu of taxes, as approval 
conditions for the connection of City facilities." 

At a meeting of the same Committee on August 30, 1973, it 
was further resolved: 

"THAT Corporation Counsel report back to the Standing 
Committee on Waterfront on the legal aspects of how 
the City can collect either the equitable (SIC) or 
real property taxes or business licenses from the 
floating homes and developments, as well as a means 
of control over them." 

Your Committee had before it a report from the Director 
of Finance, City Engineer, Director of Planning and 
Corporation Counsel outlining the relevant infomation 
pertaining to this matter. 

The Director of Finance spoke to this report and advised' 
that the most desirable approach to taxation of commercial 
floating developments was to enter into a private agreement 
with each development owner. However, taxation of these 
commercial floating developments presents a severe legal 
problem. Authority for regulation of floating developments 
on the Vancouver waterfront lies with the National Harbours 
Board. The Director of Finance stated that a meeting was 
held in Vancouver with the National Harbours Board in 
November, 1973, and they were willing to support the City's 
proposal of entering into a private agreement with each 
commercial floating development owner. 


cont'd 
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March 7, 1974 


Clause No. 3 continued 


This was then referred to the National Harbours Board lawyers 
in Ottawa, but to date nothing further has been heard. 

It was pointed out that these developments would have to conform 
to applicable city bylaws; e.g. provisions for parking and 
loading zones, disposal of garbage and connection to sewage and 
water facilities. 

The elements of the proposed agreement were discussed. The 
Director of Finance advised that through analysis it has been 
determined that the average tax for general purposes is almost 
equivalent to the business tax. Taxes would be on improvements 
(Note: Taxes are already collected on water lot for general, 
school and Regional District purposes, and on the improvements 
for School and Regional District purposes.) 

(b) Live-Aboard Boats 

The Director of Finance in speaking to this report, advised that 
there are approximately 100 live-aboard boats moored in 
Vancouver Harbour. It was pointed out that authority for 
regulation of moored vessels in Vancouver waterfront lies with 
the National Harbours Board. He stated, however, that the 
Coast Floating Homes Association is willing to pay taxes like 
everyone else. They want to be considered as good tax-paying 
citizens. 

Since most of the live-aboard boats in Vancouver Harbour are 
moored in marinas, and since marinas are subject to some 
control by the city, they could be subjected to charges under 
the licensing bylaw. The recommended approach is to collect 
a fee from the marina operators based on the niimber of live- 
aboard boats in the marina during the licensing period. The 
length of the boat to be the proxy for taxation. 

After further discussion your Committee 

RECOMMENDED 

(a) (i) 


(ii) 


(iii) 


(b) (i) 


cont'd , . . . 


That Council approve the proposed charge to 
be levied on the commercial floating deve- 
lopments in lieu of general purposes and 
business taxes. 

The Corporation Counsel be directed to 
prepare an agreement for each commercial 
floating development owner for the taxation 
and regulation of their development, in line 
with the terms outlined in the report from 
the Director of Finance, City Engineer, 
Director of Planning and Corporation Counsel 
on floating developments and floating homes 
on the Waterfront. 

The Director of Permits and Licenses be 
requested to develop procedures for the 
collection of the license fee. 

That Council approve a license fee to be 
levied on marina owners, and to be based 
on the length (as a proxy for the value) 
of each live-aboard boat moored in the 
marina at the commencement of the licensing 
period. 


^9^ 
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March 7, 1974 

Clause No. 3 continued 

(b) (ii) The Council approve the suggested fee schedule, 

with annual fees ranging from $144.00 to $252.00. 

(iii) The Corporation Counsel be requested to draft 

an appropriate bylaw to enable the City to levy 
the proposed fee. 

(iv) The Director of Permits and Licenses be requested 
to develop procedures for the collection and 
enforcement of the license fee. 

FURTHER RECOMMENDED that this fee be reviewed 
two years after it is instituted. 


The meeting adjourned at approximately 4s30 p.m. 

FOR CO'JMCIL ACTION SEE PAGE(S).^..^6 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON FINANCE AND ADMINISTRATION 

March 12, 1974 

A Special meeting of the Standing Committee of Council on 
Finance and Administration was held in the Council Chamber on 
Tuesday, March 12, 1974, at 7:30 p.m., to discuss specifically the 
matter of shops closing hours. 


PRESENT: Alderman Bowers, Chairman 

Aldermen Harcourt, Linnell and Volrich 

ALSO 

PRESENT: Aldermen Hardwick, Gibson, Pendakur and 
Rankin 


CLERK TO THE COMMITTEE : Marilyn Clark 

INFORMATION 

Shops Closing Hours 

At its meeting on November 6, 1973, the Council, after con- 
sideration of a report from the Board of Administration dated 
November 2, 1973, passed the following motion: 

"THAT the recommendation of the Board of Administration 
contained in this report be approved and therefore, the 
whole matter of store closing hours be referred to the 
Standing Committee on Finance and Administration and all 
interested parties be advised when the Committee will have 
this matter under discussion". 

The matter stemmed from a report of the Chief License Inspector 
stating that a violation of the Shops Closing By-law by Olympic 
Sports had come to his attention. 

This Committee, on November 8, 1973, dealt with the matter and 
asked for a report from the Director of Permits and Licenses to 
include suggestions for uniform enforcement of existing by-laws; 
suggestions for revising the categories of exempted stores and 
suggestions for revising hours based on present regulations, 
enforcement and practices in adjacent municipalities. Following 
receipt of a report of the Director of Permits and Licenses, the 
Committee resolved: 


"THAT this Committee hold a public meeting in the evening, 
in one month's time, in the Council Chamber, City Hall, to 
discuss the question of store closing hours. All persons 
who attended a previous public meeting regarding the Store 
Closing Hours By-law to be notified, and notice of the 
meeting to be advertised in the newspapers. Written 
submissions will be invited from individuals". 

The public meeting held this day was advertised in the daily 
newspapers and persons who had indicated interest in the matter 
previously were notified by letter. 

Alderman Bowers described for the benefit of those present 
the three alternatives the Committee was considering: 

1. Stricter enforcement of existing by-laws, with fines to 
recover the costs of enforcement. 


2. Leaving the by-laws as they are, and continuing enforcement 
only on complaint basis. 

3. Adopting the practice of our neighboring municipalities of 
New Westminster, Richmond, Delta, Surrey, Coquitlam and 
Port Moody, where stores determine their own closing hours, 
except on Sundays, when they are governed by the Lord's 
Day Act. 

cont 'a . . . 
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Mr. M.M. Harrell, Chief License Inspector, gave a brief history 
of the Shops Closing By-law and the changes that had taken place 
over the years. He indicated there was considerable difficulty in 
enforcing the present by-law and, in fact, it is not being enforced 
except on a complaint basis. Mr. Harrell stated his view as being 
that if there is a by-law on the books it should be enforced. 

Several groups had submitted written briefs prior to the 
meeting. The following ^pofce to the issue at this meeting, the 
majority favouring no change in the present by-law, many urged the 
continuance of the present enforcement on a complaint method, while 
others emphatically pronounced that the by-law as it is should be 
rigidly enforced: 

1. Miss Bancroft, representing Woodwards Staff Advisory Council 

The present by-law provides a form of regulation and 
protects retail clerks from a disrupted family life. 

Because of the cost factor of opening stores for longer 
hours, difficulty of getting staff and the effect on 
service that longer hours would have, the by-law should 
be retained As at present. 

submitted to the Committee a petition containing 1750 
names backing up her report. 

2. Mr. Ross Douglas, representing the Retail Merchants Association 

of Canada 

The By-law should be maintained as it is. 

The Provincial Government has been approached by the 
Retail Merchants Association of Canada to take over the 
matter of store closing hours so that it would be uniform 
throughout the Province. 

3. Mr. Ken Browes, representing Olympic Sports. 

Indicated that Olympic Sports was prepared to obey City 
By-laws but a By-law must be made to work. Why should 
one store close when another, selling the same merchandise, 
was allowed to stay open. 

Suggested increasing fines for violation of the Shops 
Closing By-law in the area of $1,000 to $2,000 per 
violation . 

4. Mr. Andrew Joe, representing the Chinatown Property Owners and 

J^erchants Association 

All levels of government should do what is best for the 
largest number of people. 

Contended that the majority would be inconvenienced if 
store hours were changed; therefore no changes should be 
made in the present By-law. 

5. Mr. Harold Kidd, representing Lifeline Industries 

Suggested that the problem of store hours should be left 
to each individual merchant to determine depending upon 
his particular business. 

Suggested that the Committee recommend to Council 
adopting the practice of those neighboring municipalities 
who had no restriction on store hours. 


cont 'd . . . . 
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6. Mr. Douglas Jung, representing the Lower Mainland Grocers 

Cooperative Association, and the B.C. Lower 
Mainland Independent Grocers Association, 
speaking on behalf of 151 grocery store 
operators who are members of the above two 
associations . 

- Contended that there was no demonstrated need for 
extending store hours. 

- The small corner store has a traditional role in 
society; they would be put out of business. 

- The present Shops Closing By-law should be maintained 
and should be enforced . 

- Stores should be required to obtain business licenses 
to sell what it is they stock. 

7. Mr. Hill, representing Hill's Department Store. 

- Because of the difficulty already in obtaining staff 
to work in retail stores, and the change in social 
order that would result, the present Shops Closing 
By-law should be maintained. 

8. Mr. Lanser 

- The Shops Closing By-law should be maintained as it is. 

9. Mr. Ferson, an employee of a large department store. 

- Conducted anunofficial poll of his fellow employees, 
numbering in the area of approximately 1,500 and 
indicated they were overwhelmingly in favour of 
maintaining the present store hours, 

- If any change were indicated he suggested stores 
should close at 5:30 rather than the present 6:00 p.m., 
Monday, Tuesday, Wednesday and Saturday. 

10. Mr. Marx, a member of the Master Hairstylists Association 

- Presently, specif ic regulations in the Shops Closing 
By-law regulate the hours of work of barber shops. 
These regulations state that a barber shop must close 
for one full day during the week. Mr, Marx asked that 
the same hours be given to men's hairstylists as were 
presently allowed for ladies' hairstylists. 

11. Mr. Henry Chung, representing the Chinese Benevolent Association. 

- Spoke of the concern of the Chinese community at the 
possibility of longer store hours. So many of these 
people are the operators of small corner stores. His 
Association is in favour of retaining the current 
controls on store closing hours. 

12. Mr, John E. Richardson, representing the Barbers' Union, Local 120, 

speaking on behalf of 200 barber shops in Vancouver. 

- Suggested the existing By-law should be retained and 
fines should be assessed violators such that they would 
absorb the costs of enforcement. 

13. Mr. Shakespeare, representing the Commission Salesmen's 

Association of Woodwards Stores 

- Felt the present By-law should be maintained and 
enforced . 


cont 'd . 
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14. 


Mr. 


Walter Griffiths 


- Suggested that since both large operators and small 
operators indicated they wanted controls, 
that the Committee resolve the question once and 
for all. 


15. 


Mr. 


Al Principi. 


- The barber profession is now the hairstyling profession. 


- Asked that men's hairstylists be allowed the same 
hours of work as ladies' hairstylists. 


Following the hearing of the above delegations some members 
of the Committee indicated they would be in favour of leaving 
the Shops Closing By-law as it is and were prepared to vote on 
the issue at this time. However, it was determined by the Chair- 
man that the question of the amount of enforcement and the kind 
of enforcement of the present By-law would still have to be 
determined and, therefore, the matter should be referred to a 
future meeting of the Committee for final determination. The 
Chairman did, however, reassure the large number of persons present 
that, because of their strong opposition to removing the 
restrictions on store hours, this alternative would no longer 
be considered. 


The Committe adjourned at 9:35 p.m. 


*** 


FOR COUNCIL ACTION SEE PAQEiSl.^VS 
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REPORT TO COUNCIL 
SPECIAL COMMITTEE OF COUNCIL RE BIRKS BUILDING 
March 14, 1974 

A Special meeting of the Special Committee of Council re Birks 
Building was held at approximately 4:00 p.m. on Thursday, March 14, 
1974 in No. 2 Committee Room, Third Floor, City Hall. 


PRESENT: Alderman Gibson, Chairman 

Alderman Linnell 
Alderman Rankin 
Alderman Volrich 

ABSENT: Alderman Bowers 

ALSO PRESENT: Alderman Pendakur 

CLERK: M. Kinsella 


Vancouver Centre Development: 
Retention of Birks Building 

This meeting was called to discuss what action, if any, is 
open to Council to prevent demolition of the Birks Building in 
light of the telegram received March 12, 1974, from Henry Birks 
and Sons Ltd., Montreal, stating it was completely impossible to 
reverse the present direction of the development. 

The Chairman noted the City has no legislation under which 
the Birks Building could be declared an historic building, and 
preservation required on that account. Alderman Gibson further 
advised that a number of interested citizens have been in touch 
with Provincial Cabinet Ministers and particularly with the Minister 
of Public Works on this matter. Several Ministers have expressed 
interest in preservation of the building and possible use of part 
of the renovated interior for government offices. However, before 
any government action could be considered Council would have to 
strictly indicate to the Provincial Government that they wish them 
to intervene. 

The Chairman has had some discussion with Alderman Sam Bawlf 
of Victoria who estimates that he could renovate the Birks Building 
at a cost of $15.00 a square foot. Alderman Bawlf, who renovated 
Belmont House in Victoria is confident that he could restore the 
Birks Building into one of the finest buildings in Vancouver. 

The consensus of your Committee was that the only hope for 
preservation of the Birks Building, is for the Provincial Government 
to designate it as an" historic structure under the Historic Sites 
Protection Act. It was suggested that, in addition to Council as a 
whole appealing for Government intervention, support would be 
solicited from individual Ministers and M.L.A. 's. 

The Committee agreed to refer any further citizen inquiries 
re preservation of the Birks Building to the Provincial Government. 

RECOMMENDED , 

THAT since Vancouver City Council presently lacks the power 
to prevent the demolition of any historic building, your 
Committee recommends that, at its meeting on March 19th, 1974/ 
Council request the Provincial Government, which has Such 
power, to designate the Birks Building as a structure to 
be preserved under the Historic Sites Protection Act. 


The meeting adjourned at approximately 4:50 p.m. 

FOR COUNCIL ACTION SEE '^l<<at[S)....5..!^^— 



PART REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON WATERFRONT 


March 14, 1974 


A meeting of the Standing Committee of Council on Waterfront 
was held in the No.l Committee Room, third floor, City Hall, on 
Thursday, March 14, 1974, at approximately 3:30 p.m. 


PRESENT: Alderman Pendakur (Chairman) 
Alderman Linnell 
Alderman Gibson 
Alderman Massey 
Commissioner DuMoulin 

COMMITTEE 

CLERK ; M. Kinsella 


RECOMMENDATION 


1. Funds for Waterfront Planning Study 
Public Display at Royal Centre 

Your Committee had for consideration the following memorandum 
dated March 11, 1974, from the Project Manager requesting 
City approval of $1,500 towards the costs of a Public Display 
with respect to the Waterfront Planning at the Royal Centre; 

"On « previous occasion, the Project Manager broached the possibility of 
requesting extra funds for the purpose of publically displaying planning 
models, and providing an "information service", in order to maximize communication 
with the public. The Committee agreed to encourage the Manager to proceed with 
arrangements . 

As the Vancouver Public Library corner requires booking a year in advance, 

(and is currently booked by the Antique Auto Club) the Manager sought alternative 

space in downtown office buildings. 

The Royal Bank, Royal Centre, has agreed to provide space for two weeks 
starting March 15th, and the N.H.B. has agreed to provide an information 
"person". 

As previously discussed, the Federal Ministry of Urban Affairs has agreed to 
contribute 2/3 the cost of the display itself, and the understanding that City 
Council will contribute 1/3. The cost of the display (show case rentals, art 
work, photographs, bunting, etc.) will be $4,500.00. 

The Project Manager recommends the arrangements described above. 

As the Federal Government has deposited $3,000 with the City Treasury, th«? 
Project Manager hereby requests $1,500." 


con t, ' d 
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Clause No.l continued 


The Chairman noted that the Standing Committee on Waterfront 
had previously approved in principle the expenditure of funds 
for a Public Display. 

RECOMMENDED 

That Council approve an amount of $1,500 being the 
City share of the cost (l/3 of $4,500) of the Public Display 
at Royal Centre. 

Further that these funds be approved in advance of the 
1974 budget. 


FOR COliNCIL ACTION SEE PAGE(S) 
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March 15, 1974 


DBPARTMBNT OF PERMITS AND LICENSES 


TO: 


Vancouver City Counc il 


SUBJECT: 


21 North Renfrew Street 
2884 Oxford Street 


CLASSIFICATION: CONSIDERATION 


The Director of Permits and Licenses reports as follows: 

"Mr. J. T. Borovich, the registered owner has requested 
permission to appear as a delegation with respect to the 
use of the above sites as parking lots. Mr. Borovich has 
informed one of our staff that he will be requesting 
enforcement action be withheld until the end of the 
hockey season. 

Inspections were made of both of the above sites in January, 
1974, where it was found that a residence existed at 21 
North Renfrew and that the rear yard of this residence was 
being used for the parking of automobiles of persons other 
than those residing on the site. The site at 2884 Oxford 
Street was found to be a vacant lot which was used as a 
parking lot. Development Permits were applied for in both 
cases but the Technical Planning Board refused the applica- 
tions on February 7, 1974. To the best of our knowledge Mr. 
Borovich has not made application to the Board of Variance. 

Reinspection of the subject sites on Maorch 8, 1974 disclosed 
that they were still impropKJrly used for parking. A notice 
was delivered to the owner to discontinue this use immediately. 
Reinsjjection of the sites again on March 9, 1974 found no 
change . 

On February 5, 1974, City Council when considering a report 
on parking in the vicinity of the P. N. E, , instructed the 
Director of Permits and Licenses to enforce the regulations 
of the Zoning and Development Bylaw. 


CONSIDERATION: As Mr, Borovich has requested to appear as 
a delegation, enforcement action has been withheld pending 
consideration of the matter by City Council." 


DELEGATION REQUEST: MR. J.T. BOROVICH 


FOR COUIJCIL ACTION SEE PACE(S) ...1^ 
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PART REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON SOCIAL SERVICES 

March U, 1974 

A meeting of the Standing Committee of Council on Social Services 
was held in the No.l Committee Room, third floor, City Hall, on 
Thursday, March 14, 1974, at approximately 1:30 p.m. 

PRESENT: Alderman Rankin (Chairman) 

Alderman Gibson 
Alderman Hardwick 
Alderman Marzari 

COMMITTEE 

CLERK : R. Demofsky 


RECOMMENDATION 


Grant Request - City School 

Representatives from City School appeared before your 
Committee for its consideration of a $1,000 grant request 
to assist in a student exchange program with a secondary 
school in Quebec. City School consists of 120 pupils and 
is sponsored by Vancouver School Board. This program would 
include 20 pupils and 2 teachers. The grant of $1,000 as 
requested is as follows: 

Total funds required $3,740.00 

(Transport of 22 pupils 
@$170 return) 

Less: Promised from Sec. $2,000 
of State 

Raised by Pupils 1,100 

($50 each pupil) 3,100.00 

640.00 

Plus: Food 360.00 


Total Grant Request $1,000.00 


Representatives of City School stated that they applied 
to the School Board and were advised that funds were not 
available for student travel programs. Also, that due 
to the small size of this school, raising of funds is 
extremely difficult. 

Following a brief discussion your Committee 
RECOMMENDED 


That Council approve a grant of $500 to City School to 
assist with their student exchange program with a secondary 
school in Quebec. 


1 


CITY OF VANCOUVER 


REGULAR COUNCIL MEETING 


A regular meeting of the Council of the City of Vancouver was 
held on Tuesday, April 2, 1974, in the Council Chamljer at approximately 
2.00 p.m. 

PRESENT. Mayor Phillips. 

Aldermen Bowers, Gibson, Harcourt , 
Hardwick, Linnell, Marzari, Massey, 
Pendakur, Rankin and Volrich. 

CLERK TO THE COUNCIL: D.H. Little. 


PRAYER . 


The proceedings in the Council Chamber were opened with prayer. 
'IN CAMERA' MEETING. 


The City Clerk reported that the 'In Camera' Committee approved 
the items for the 'In Camera' meeting to be held later in the day. 

ADOPTION OF MINUTES 


MOVED by Aid. Pendakur 
SECONDED by Aid. Gibson. 

THAT the Minutes of the Regular Council Meeting dated 
March 19, 1974, be adopted, with the exception of the 'In Camera' 
portion . 

- CARRIED UNANIMOUSLY. 

VARIATION OF AGENDA. 


MOVED by Aid. Gibson, 
SECONDED by Aid. Hardwick 

THAT the Agenda be varied to permit consideration of Motions at 
this time. 

- CARRIED UNANIMOUSLY. 

MOTION . 

Spanish Banks Erosion Project . 

MOVED by Aid . Harcourt 

SECONDED by Aid . Bowers . 

THAT WHEREAS the City and Board of Parks and Public Recreation 
have commenced an action in the Supreme Court of British Columbia 
against Peter Chataway et al under Action No. 30248; 

AND WHEREAS the City and the Board of Parks and Public Recreation 
have applied for an interlocutory injunction in the said action to 
restrain the Defendants from entering upon, watching and besetting 
and from harassing, hindering, obstructing and/or interfering with 
the Plaintiffs, their agents, servants, employees, contractors and 
others in the conduct of its operations and activities, on or about 
that part of "Wreck Beach" more particularly described in the 
Notice of Motion; 

AND WHEREAS in order to obtain an interlocutory injunction as 
set forth above it is necessary for the City of Vancouver to give 
its undertaking to abide by any Order the Supreme Court of British 
Columbia may make as to damages should the Court be of the opinion 
that the Defendants or any of them have suffered damages as a 
result of the Order of the Court; 

THERFORE BE IT RESOLVED that the City of Vancouver hereby 
undertakes to abide by any Order the Supreme Court of British 
Columbia may make as to damages should the said Court hereafter 
be of the opinion that the Defendants in the action or any of 
them shall have suffered any damages by reason of the Court 
granting an interlocutory injunction in the said action," 


- CARRIED UNANIMOUSLY 
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COMMITTEE OF THE WHOLE. 

MOVED by Aid. Linnell. 
SECONDED by Aid. Hardwick. 

THAT the Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY, 

UNFINISHED BUSINESS 

Safeway Development Application 

41st Avenue between Dunbar and Collingwood . 

Mr. James McCrum, of 3549 West 40th Avenue, appeared before Council 
and filed a brief asking that current application of Canada Safeway Ltd., 
for certain development at 3535 West 41st Avenue be refused and the C-2 
local commercially zoned area be down-zoned to C-1, including the area 
between Collingwood on the East, to the lane between Dunbar and Alma 
on the West, and from 39th Avenue, on the North to the lane between 
42nd Avenue and 41st Avenue on the South, with the exception of Lot 43 
and Lot 44, in Block 8, which be re-zoned from C-2 Commercial to RS-1. 
Certain other requirements of Canada Safeway are requested in the brief. 
The delegation submitted a petition signed by just under one hundred 
persons in support of the position taken. 

A Memorandum of information on the development was filed by the 
Zoning Planner under date of April 2, 1974. 

MOVED by Aid. Volrich, 

THAT this whole matter be referred to the Community Development 
Committee for consideration and to meet with parties concerned as 
considered advisable. 

- CARRIED UNANIMOUSLY 

Re-organization of Police Force . 

The Council further considered the following communication under 
date March 15, 1974, from the Board of Police Commissioners; Acting 
Chief Constable Winterton speaking in explanation of the matter: 


Re: Reorganization of the Police Force 

I wish to advise you of the following Resolution passed by the Board 
of Police Conmissi oners at its meeting of March 14th, 1974: 

"Assistant Chief Constable Winterton submitted for the consideration 
of the Board a revised organizational structure of the Force. He said 
that the Board had previously approved an increase in the nunber of Deputy 
Chief Constables from one to three and further changes were required to 
clearly define the duties and responsibilities of the various divisions 
and sub-divisions of the Force. He furnished the Board with copies of a 
Proposed Organization Chart and explained the reasons for the proposed 
changes. He recommended the following additions and alterations ; to the 
authorized establishment: 


1. The authorized establishment of Inspectors to be increased 
from twenty-one to twenty-three - one to be assigned to the 
Planning and Research Section and one to be assigned to the 
Communications Section. The position of Staff Sergeant in 
the Planning and Research Section to be abolished, effective 
April 1st, 1974. 

2. The establishment of the position of Inspector - Administrative 
Aide to the Patrol Superintendent. The position of Staff 
Inspectors i/c Patrol Operation to be abolished, effective 
April 1st, 1974. 
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UNFINISHED BUSINESS 
Re-organization of the Police Force . (Contd) 


3. The establishment of the position of Staff Inspector i/c 
Staff Development Division, effective when the Jail and 
Court Functions are transferred to the Provincial Government. 
The position of Staff Inspector i/c Detention and Services 

to be abolished at the same time. 

4. The position of Inspector i/c Information and Conmuni cations 
to be reclassified to Staff Inspector, effective 

April 1st, 1974. 

5. The reclassification of four positions in the Field 
Operations Division from Sergeant to Staff Sergeant 
to provide a second in command in each of the four 
Patrol Districts, effective April 1st, 1974. 

6. The establishment of an additional Clerk Stenographer 
position to be assigned to the office of the Deputy 

Chief Constable i/c Field Operations, effective April 1st, 1974. 

7. The position of Supervisor of the Records Branch of the 
Information and Communications Section to be reviewed 
for the purpose of establishing classification and 
salary. 

8. The sun of $2,175 to be provided for furniture and 
equipment for the office of the Deputy Chief Constable 
i/c Field Operations. 

MOVED, 

'THAT the recommendations of the Assistant Chief 
Constable with regard to the reorganization of the 
Force be approved and that City Council be 
requested to consider authorizing the additional 
funds required. ' 

- CARRIED" 


MOVED by Aid. Bowers, 

THAT, pursuant to recommendation of the Police Commission, the 
recommendations of the Acting Chief Constable set out in the fore- 
going communicat ion, with regard to re-organization of the Police Force, 
be approved, and the additional funds required be appropriated 
accord ingl y . 

- CARRIED UNANIMOUSLY. 

Vancouver Centre Development Ltd . 

Further consideration was given to motion ol Aldtu'man Harcourt 
laid on the tabic on February 26, 1 974, and alter duo cons idoration it 
was again presented by him as lollows:- 

MOVED by Aid. Harcourt 

THAT the following recommendation of the Corporation Counsel in 
respect of approval of the proposed lease agreement between City of 
Vancouver and the Vancouver Centre Development Limited, be approved: 
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Vancouver Centre Development Limited (Contd.) 


"Recommended that the said Agreement to Lease between 
the City and Vancouver Centre Development Limited be 
approved and that when completed in final form the same 
be executed by the Mayor and the City Clerk and the seal 
of the City affixed thereto and FURTHER that the Corporation 
Counsel be authorized to make application for an Order- in-Council 
permitting the registration of the said Block 53 Undersurface 
Lease when the same is executed by the parties. " 

- CARRIED 

(Aid. Gibson, Linnell, Rankin and Volrich voted against 

the Motion.) 


During consideration of the foregoing item, a communication was 
received from Douglas, Symes & Brissenden, Solicitors for the 
Vancouver Centre Development Ltd., commenting on the whole matter. 

MOVED by Aid. Hardwick 

THAT this communication be received. 

- CARRIED 

(Aid. Bowers, Gibson, Linnell and Rankin voted against the Motion) 


COMMUNICATIONS OR PETITIONS . 
Vancouver College - Grant . 

A request was received fr^tm. Vancouver College for an opportunity 
to be heard by Council again in connection with a grant request 
regarding Local Improvement taxes. 

MOVED by Aid. Volrich 

THAT a grant equal to the commuted value of the Local Improvement 
taxes for Street Lighting as applied against the Vancouver College, 
be approved . 

- CARRIED BY THE 
REQUIRED MAJORITY. 
(Aid. Bowers, Massey and Pendakur voted against the Motion) 


West Broadway Citizens Committee 
Condominium Development in Kitsilano 

A request was received from the West Broadway Citizens Committee 
for an opportunity to appear before Council in respect of High-rise 
and Condominium Development in Kitsilano. 

MOVED by Aid . Harcourt 

THAT this communication be referred to the Kitsilano Local Area 
Planning and Steering Committee and the Director of Planning, as one 
of the early items for consideration in the Kitsilano Local Area Planning 

- CARRIED UNANIMOUSLY 

Fire Safety in High-rise Buildings. 

A resolution was received from the Corporation of the City of 
Hamilton asking Council 's endorsement in respect of sprinkler systems 
in High-rise buildings. 

MOVED by Aid. Volrich 

That this communication be deferred for consideration when a report 
is received from the Council 's Special Committee appointed on December 11 
1973, in respect of fire safety in High-rise buildings. 


- CARRIED UNANIMOUSLY. 
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COMMUNICATIONS OR PETITIONS (Contd.) 
Vancouver Heritage Advisory Board 

(a) Appointment of Council Member. 

(b) Secretarial Honorarium. 

(c) Out-of-pocket expenses. 

The Council noted a resolution from the Vancouver Heritage 
Advisory Board asking consideration be given to a Council member 
being appointed to that Board, subject to the prevailing by-law 
being changed accordingly. 

MOVED by Aid. Hardwick 

THAT the Corporation Counsel be requested to prepare amendments 
to the Vancouver Heritage Advisory Board By-law as follows, for Council 
consideration: 

(a) to provide for a Council member to be appointed to the 
Vancouver Heritage Advisory Board, 

(b) to provide for the payment of an honorarium to a Board member 
acting as Secretary, 

(c) the payment of out-of-pocket expenses to Board members. 

- CARRIED 

(Aid. Rankin voted against the Motion) 

Ice Rinks - Britannia and other Rinks . 

On March 19, 1974, Council received a report in respect of the 
Britannia Community Services Centre Ice Rink, including reference to 
other Ice Rinks, as approved by the plebiscite to the voters on October 
24, 1973, and referred the whole matter at that time to the Park 
Board for a report back to Council with a total plan for Community 
Ice Rinks as being considered by that Board. The Park Board 
responded by letter dated March 27, resolving as follows: 

"That the Ice Rink Study Group be advised the Board wants 
to hold a special meeting to which members of the City 
Council will be invited as soon as possible to hear a 
representation by the Ice Rink Study Group on final 
recommendations for ice rinks," 


MOVED by Aid. Bowers 

THAT the Park Board be advised Council wishes to meet with them on 
this matter as soon as possible, and at such meeting community 
interested groups be invited to be present. 

- CARRIED UNANIMOUSLY 

In the Park Board letter the following resolution is also noted: 

"That the design and construction of the Britannia Ice 
Rink proceed with the intent that the project costs 
be kept to $1,000,000." 


MOVED by Aid. Bowers, 

THAT the foregoing resolution of the Park Board respecting 
design and construction of the Britannia Ice Rink be approved. 
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COMMUNICATIONS OR PETITIONS (Contd) 

FURTHER THAT 

'1. Downs/Archambault + Britannia Design be instructed to 

carry on with preparing the working drawings in consult- 
ation with Northern Construction. 

2. Council approve a fee of $5,000 for assistance by Northern 
Construction in developing final working drawings leading 
towards management contract, and on the understanding that 
if the contract proceeds, this $5,000 will be absorbed in 
the management fee. 

3. Council agree to the system of a management contract with 
upset price arrangement for the Britannia Ice Rink. 

4. Northern Construction be requested to submit an upset 
price, a management fee and a price for the general 
contractor's part of the work,' 

- CARRIED UNANIMOUSLY. 


Appointment of Special Committee 

re Vancouver City Planning Commission 

The Council at its last meeting appointed a Special Committee 
to examine the role of Vancouver City Planning Commission. In 
this regard the Mayor, by letter of March 28, 1974, recommended members 
be appointed to the Special Committee as follows: 

Alderman Massey (Chairman) 

Aldermen Bowers, Hardwick and Pendakur. 

MOVED by Aid. Hardwick 

THAT, pursuant to recommendation of the Mayor, the foregoing 
members of Council be appointed to the Special Committee accordingly. 

- CARRIED UNANIMOUSLY. 

Appointment of Civic Chaplain , 

MOVED by Aid . Pendakur 

THAT, pursuant to recommendation of the Mayor, the Reverend George 
A. Baxter of Trinity Baptist Church be appointed Civic Chaplain for 
the quarter commencing April, 1974. 

- CARRIED UNANIMOUSLY. 
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BOARD OF ADMINISTRATION, DEPARTMENT 
& OTHER REPORTS 

A. BOARD OF ADMINISTRATION 

General Report, March 29, 1974 

The Council considered this report which contains two clauses 
identified as follows: 

Cl. 1 Water Main Installations - West End 
CI. 2 Tender No. 35-73-13 Item 3-85 Horsepower 
Tractor-Hoe-Loaders 

The Council took action as follows: 

Water Main Installations - 
West End (Clause 1) 

MOVED by Aid. Linnell, 

THAT the recommendation of the Board of Administration 
contained in this Clause be approved. 

- CARRIED UNANIMOUSLY 

Tender No. 35-73-13 Item 3-85 
Horsepower Tractor-Hoe--Loaders (Clause 2 ) 

MOVED by Aid. Linnell, 

THAT the recommendation of the Board of Administration 
contained in this clause be approved. 

- CARRIED 

(Aldermen Bowers, Gibson and Pendakur 
voted against the motion) 

Building and Planning Matters (March 29th, 1974) 

The Council considered this report which contains three clauses 
identified as follows: 

Cl. 1. 1971 Census Tract Data 
Cl. 2 Revisions to Entrance to City Hall 

and Additional Parking Space 
Cl. 3 Centennial Museum & Planetarium Workshop 

The Council took action as follows: 

1971 Census Tract Data (Clause 1 ) 

MOVED by Aid. Marzari, 

THAT the recommendation of the Board of Administration 
contained in this clause be approved. 

- CARRIED UNANIMOUSLY 

Revisions to Entrance to City Hall 
and Additional Parking Space (Clause 2 ) 

In considering this clause, it was 
MOVED by Aid . Bowers , 

THAT the Board of Administration be granted authority to 
employ consultants to carry out the investigations referred to at 
an estimated cost of $3,000.00. 

- CARRIED 

(Alderman Rankin voted against the motion) 


Regular Council, April 2, 1974 8 

BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (Cont'd) 


BOARD OF ADMINISTRATION 
General Report (March 29, 1974) 
Continued 


Building S Planning Matters (March 29) Cont'd 

Centennial Museum & Planetarium 
Workshop (clause 3 ) 

MOVED by Aid. Bowers, 

THAT the recommendation of the Board of Administration 
contained in this clause be approved. 

- CARRIED UNANIMOUSLY 


Finance Matters (March 29, 1974) 


The Council considered this report which contains seven clauses 
identified as follows: 


Cl. 1 City Clerk's Department - Staffing 
Requirements 

Cl. 2 Permits and Licenses Department - Plumbing 

Inspections, Staffing Requirements 
Cl. 3 Finance Department - Revenue and 

Treasury Division 
Cl. 4 Consultant Services - 1974 Capital Budget, 

False Creek 
Cl. 5 North Eraser Harbour Commissioners 

1973 Audited Statements 
Cl. 6 Lodging House By-law - Downtown East Side 

Area Enforcement 
Cl. 7 Implementation Twice Annual Tax Billing System. 


The Council took action as follows: 


MOVED by Aid. Rankin, 

THAT the recommendations of the Board of Administration 
contained in- Clauses 1, 2, 3, 4, 6 and 7 be approved, and Clause 5 
be received. 


- CARRIED UNANIMOUSLY 


Personnel J-la:tters (March 29, 1974 ) 

The Council considered this report which contains two clauses 
identified as follows: 


Cl. 1 Business Orientation Programme 
Cl. 2 E.D.P. Audit Course - Attendance 
Two Employees Finance Dept. 


The Council took action as follows: 


MOVED by Aid. Hardwick, 

THAT the recommendations of the Board of Administration 
contained in these clauses be approved. 


- CARRIED UNANIMOUSLY 


(Property Matters (March 29, 1974) 

The Council considered this report which contains five clauses 
identified as follows: 


Cl. 1 Rental Review - Lot 6, Block 48, D.L. 18 2 

& 2037, Situated East Side Glen Drive, South 
of William Street. 

Cl. 2 Sale of 47th Avenue, East of Collinqwood St. 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (Cont'd) 

BOARD OF ADMINISTRATION 
General Report (March 29, 1974) 
Cont'd 


Property Matters (March 29) Cont'd 

CI. 3 Execution of modification of Option 

to Purchase on 1470 & 1474 East 49th Avenue 
Cl. 4 Lease Renewal - 475 Main Street 
Cl. 5 Demolitions 

The Council took action as follows: 

MOVED by Aid. Har court, 

THAT the recommendations of the Board of Administration 
contained in Clauses 1 to 4 inclusive, be approved, and Clause 5 be 
received. 

I - CARRIED UNANIMOUSLY 


B. DEPARTIffiNTAL GENERAL REPORT 
March 29, 1974 


Building and Planning Matters 

The Council considered this report which contains two clauses 
identified as follows: 

Cl. 1 Submissions on the Report "Downtown 
Vancouver - Proposed Goals" 

Cl. 2 Execution of Modification Agreement 

Lot "B", Blks 13 & 14 of Blk 1 South, 
D.L. 526 and of D.L. 316, Plan 13922 

The Council took action as follows: 

Submissions on the Report "Downtown 
Vancouver - Proposed Goals" (clause 1 ) 

In this clause the Director of Planning recommends the following: 

"It is recommended that the report on submissions 
to Downtown Vancouver - Proposed Goals be received 
for information and be made available to all those 
interested in Downtown planning." 

MOVED by Aid. Hardwick, 

THAT the foregoing recommendation of the Director of Planning 
be approved. 

- CARRIED UNANIMOUSLY 

Execution of Modification Agreement 

Lot "B" Blocks 13 & 14 of Blk 1 South, 

D.L. 526 and of D.L. 316, Plan 13922 (Clause 2 ) 

MOVED by Aid. Hardwick, 

THAT the recommendations of the Director of Legal Services 
contained in this report be approved. 


CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (Cont'd) 

DEPARTMENTAL GENERAL REPORT 
(March 29, 1974) Cont'd 


License & Claim Matters (March 29) 

Re Insurance Requirements 
for Vehicles for Hire 

In this report the Corporation Counsel recommends Section 14 
of the Vehicles for Hire By-law and relating to City's Insurance 
Requirements be repealed. 

MOVED by Aid. Harcourt, 

THAT the- recommendation of the Corporation Counsel be approved. 

- CARRIED UNANIMOUSLY 

C. Kitsilano Local Area Planning Office 

The Board of Administration submitted the following report, 
under date of liarch 2 9th, 19 74: 

"City Council at its meeting of February 26, 1974 when dealing 
with the Minutes of the Standing Committee on Community 
Development of February 20, 1974 resolved that: 

"The recommendations (d) and (f) of the Committee 
set out for approval in principle be referred to 
the Board of Administration. " 

Recommendation (d) of the Standing Committee reads: 

"That the recommendation of the Director of Personnel 
Services re. classification of the two temporary 
positions which have been concurred by the Business 
Manager of the V.M. R.E.U. be approved." 

AND Recommendation (f) reads: 

"That the budget for the Kitsilano Planning Program 
estimated at $42,128.00 for the period of January 1, 
1974 to December 31, 1974, be approved." 

Your Board has reviewed the requirements of the Kitsilano 
Local Area Planning Office and submits the following revised 
estimate of costs for 1974 and an indication of annual costs. 

These costs do not include the salary of the permanent 
Planner II who will be assigned as Project Head. At the 
mid-range of Pay Grade 30 the annual cost including fringe 
benefits of this permanent employee amounts to $19,561.00. 
For the eight month period in 1974 the salary and fringe 
benefits for the Planner II are estimated to amount to 
$13,041.00. 

The Supervisor of Property & Insurance has located a suitable 
"store front" office at 2384 West 4th Avenue. In order to 
hold the premises for the City's purposes, rent for the month 
of April in the amount of $600 has been agreed upon. Subject 
to City Council approval, a lease is to be executed on the 
following terms and conditions: 

- Lease term to be 2 years with right of renewal 
for a further 2 years. 

- Rent payable to be $600 per month commencing 
April 1, 1974. 


City of Vancouver to be responsible for payment 
of heat, light, water rates, janitor services, 
and taxation escalation over the base year 1974. 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (Cont'd) 


Kitsilano Local Area Planning Office 
(Cont'd) 


- The Lessor to pay property taxes, building and 
plate glass insurance, and be responsible for 
building maintenance. 

- The Lease to be drawn to the satisfaction of the 
Corporation Counsel and the Supervisor of Property 
and Insurance. 

Certain items of deferred maintenance are to be carried out 
to the satisfaction of the Assistant Director, Building 
Construction & Maintenance Division, prior to the commence- 
ment of the Lease term. 


The floor area is approximately 1900 sq.ft. 

and the 

rental 

amounts to approximately $3.50 per sq.ft. per annum. 

The 

Chief Fire Warden has inspected the premises and has 

agreed 

that small meetings not exceeding 25 persons can be 

held in 

these office premises. The larger meetings 

must be 

held 

elsewhere. 



REVISED ESTIMATE OF COSTS 




1974 



8 Months 

Annual 

* 

Salaries - Additional Temporary Positions 



Planning Asst. Ill, PG.21, ($883-1056) 

$ 9,064- 

$10,596 

Xlerk-Steno II, PG.IO, ($559-644) 

4,472 

6,708 

Fringe Benefits 8% 

1,082 

1,384 


$14,618 

$18,688 

Overtime - Pl'r II & Pl'r Asst. Ill) 



Temporary Help (2) ) 

2,250 

3,000 

Auto allowances 

150 

200 


$17,018 

$21,888 

Consultants - use of consultants and retainers to 

be 

established as program develops. 



Insurance 

$ 50 

$ 50 

Rent of Premises $600 p.m. (A) 

5,400 

7,200 

Utilities 

450 

600 

Janitor Services 

400 

600 

Telephone $70 p.m. 

560 

840 

Miscellaneous 

150 

200 

Rental of Meeting Halls 

400 

400 


$ 7,410 

$ 9,890 

Office & Drafting Supplies 

$ 450 

$ 600 

Printing & Advertising 

4,500 

6,000 


$ 4,950 

$ 6,600 


(A) Rental effective April 1, 1974 

Total Operating Budget ) 

excluding Permanent Staff) $29,378 $38, 378 

New & Non- Recurring 

Telephone Installation $ no 

Moving costs -■ 150 

Furniture & Equipment (B) 3,300 

Partitions 2,000 

Initial Drafting Supplies 300 

Painting rented premises 500 


$ 6,360 


* Temporary for a two year period. 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (Cont'd ) 

Kitsilano Local Area Planning Office 
(Cont'd) 


(B) Includes new and used furniture, 
drafting equipment, desk lamps 
and mats. 

Total Estimate for 1974 - ) 

excluding permanent staff ) ' = 

Your Board RECOMMENDS that the sum of $35,738.60 be provided 
from Contingency Reserve for the Kitsilano Local Area Planning 
Office in 1974 and further, that Corporation Counsel be authori- 
zed to draw a Lease for the use of the premises at 2384 West 
4th Avenue in accord with terms outlined above. 

A copy of this report has been given to the Business Manager 
of the Vancouver Municipal & Regional Employees' Union. 


MOVED by Aid. Volrich, 

THAT the foregoing recommendation of the Board of Administration 
be- approved. 

- CARRIED UNANIMOUSLY 

D. Report of the Standing Committee on 
Social Services-, March 14, 1974 

The Council considered this report which contains five clauses 
identified as follows: 

CI. 1 Alternate Accommodation to the Bridge "Y" 
Cl. 2 Bayview Community School Director 
CI. 3 Lookout Bus Tours - Grant Request 
Cl. 4 Y.W.C.A. & Vancouver Rental Aid 

Housing Relocation Proposals 
Cl. 5 Emergency Accommodation 

The Council took action on this report as follows: 

Alternate Accommodation to the (Bridge "Y) 
( Clause 1) 

In connection with this clause. Alderman Rankin reported that 
the Minister of Human Resources has advised the Government is agreeable 
to utilizing the Continental Hotel (Bridge "Y") Building for Single 
Persons over 60, and to the operation of the Mariners Club Building 
by the Y.W.C.A. as a hostel for young women, both schemes to be 
subject to satisfactory financial arrangements. 

MOVED by Aid. Rankin, 

THAT the information contained in this clause be received. 

- CARRIED UNANIMOUSLY 

Bayview Community School Director 
( Clause 2 ) 

MOVED by Aid. Rankin, 

THAT the first recommendation in this clause approving the 
recommendation of the Director of Social Planning re $10,000.00 
grant to the Vancouver School Boardr be approved. 

- CARRIED BY THE REQUIRED 
MAJORITY 

(Alderman Linnell voted against the motion) 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (Cont'd) 

Report of Standing Committee on 
Social Services, March 14, 1974 
(Cont'd) 


Bayview Community School Director 
( Clause 2 ) 

MOVED by Aid. Rankin, 

THAT the FURTHER recommendation in this clause respecting a 
meeting between the School Board and the Social Services Committee , 
be approved . 

- CARRIED UNANIMOUSLY 

Lookout Bus Tours - Grant Request 
(Clause 3 ) 


MOVED by Aid. Rankin, 

THAT the first recommendation in this clause re a grant in 
the amount of $400.00 per month for a two month period, effective 
April 1st, 1974, to enable "Lookout" to continue and expand its 
j bus tours , be approved. 

i - CARRIED BY THE REQUIRED 

MAJORITY 

(Alderman Linnell voted against the motion) 

MOVED by Aid. Rankin, 

THAT the further recommendation of an additional grant of 
$400.00 per month from June 1st, 1974 to December 31st, 1974, be 
approved . 

- LOST 

(Not having received the 
required majority) 

I (Aldermen Bowers, Hardwick, Linnell and Pendakur 

! voted against the motion) 

I 

j MOVED by Aid. Rankin, 

I THAT the second further recommendation respecting the 

Director of Social Planning reporting back to the Social Services 
Committee in two months' time, be approved. 

- CARRIED UNANIMOUSLY 

Y.W.C.A. & Vancouver Rental Aid 
Housing Relocation Proposals (Clause 4 ) 

MOVED by Aid. Bowers, 

THAT the following be approved: 

"THAT the YWCA be given a grant of $40,00 0.00 (as per 
budget attached in Appendix 1 of Social Planning 
Department report on YWCA & Vancouver Rental Aid 
Housing Relocation Proposals dated March 11, 1974) 
to develop and expand their present housing registry 
and relocation services over the next 12 months. 

FURTHER THAT YWCA grant be conditional on agreement 
from them to: 

(a) extend service priorities to senior 

citizens, handicapped persons, families 
on low and fixed incomes, and persons 
in emergency situations. 
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Report of Standing Committee on 
Social Services, March 14, 1974 
(Cont'd) 


Y.W.C.A. & Vancouver Rental Aid 
Housing Relocation Proposals 
( Clause 4 Cont'd) 

(b) through Rental Aid, make all housing 

listings and related services available 
f to the various local housing registries 

in City Information Centres. 

(That this grant also be conditional upon 
appropriate sharing arrangements with the 
Provincial Government as suggested in 
Appendix 11 of the Social Planning Department 
report on YWCA & Vancouver Rental Aid Housing 
Relocation Proposals dated March 11, 1974.) 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 

MOVED by Aid. Rankin, 

THAT the grant recommendation of $33,310.00 to the Vancouver 
Rental Aid as contained in this clause, together with the recommended 
conditions- set out therein, be approved. 

- CARRIED BY THE REQUIRED 
MAJORITY 

(Aldermen Hardwick and Linnell voted against ttie motion) 

Emergency Accommodation 
( Clause 5 ) 

MOVED by Aid. Rankin, 

THAT the information contained in this clause be received. 

- CARRIED UNANIMOUSLY 


******************************* 

During consideration of the foregoing report, other business 
was dealt with as follows: 

PRESENTATION 

MR. FREDERICK WELLINGTON "CYCLONE" TAYLOR 

Civic Recognition was given to Mr. Fred Taylor, conferred upon 
him by Resolution of Council on February 5th, 1974. 

Formal Recognition was given to this honour at today's meeting 
by the presentation to Mr. Taylor of a copy of the Page of the Civic 
Merit Bookf in which his achievements are cited in respect of services 
in fields of public service, together with a Civic Recognition Medal. 
The Mayor, having made these presentations to Mr. Taylor, then gave 
him an opportunity of replying. Mr. Taylor expressed his appreciation. 

At this point the Council recessed at approximately 4:00 p.m., 
and, following an 'In Camera" meeting in the Mayor's Office, recessed 
to re-convene in Open Council. 
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The Council reconvened in Open Session in the Council Chamber 
at approximately 4:40 p.m., with the same members present. 


BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (Cont'd) 

E. Report of the Standing Committee on 
Waterfront, March 14, 1974 


The Council considered this report which contains three clauses 
identified as follows: 


Cl. 1 Marathon Realty Proposal for City 

Centre Waterfront 
Cl. 2 D.P.A. No. 65814 and No. 65816, 

2115 Commissioner Street 
Cl. 3 D.P.A. No. 65844, 2415 Commissioner Street 


Marathon Realty Proposal for 
city Centre Waterfront 
Clause 1) 


MOVED by Aid. Pendakur, 

THAT this clause be received for information after striking 
out in the first part of the Resolution, the words, "in 3 weeks time". 


(This part of the Resolution, therefore, as amended, will read as follows: 


"THAT the Marathon Realty Report (Phase 3) be 
referred to the Board of Administration for 
review, in consultation with appropriate 
officials and the Bureau of Transit, for 
report back to the Standing Committee on 
Waterfront with comments^ at which time the 
Committee would give further consideration 
to the proposal.") 


D.P.A. No. 65814 and No. 65816, 
2115 Commissioner Street, 
B.C. Ice and Cold Storage Ltd. 
Clause 2) 


MOVED by Aid. Pendakur, 

THAT the information submitted by the Committee in this clause 
be received. 


D.P.A. No. 65844, 2415 Commissioner Street 
Passenger Facilities at Terminal Dock 
(Clause 3 ) 


MOVED by Aid. Pendakur, 

THAT the information submitted by the Committee in this clause 
be received. 


F. Report of the Standing Committee on 
Housing, March 19, 1974 

The Council considered this report which contains four clauses 
identified as follows: 


CARRIED UNANIMOUSLY 


- CARRIED UNANIMOUSLY 


CARRIED UNANIMOUSLY 


Cl. 1. 


Progress Report: Enforcement of fire 
By-law in Skid Road 
Anchor Hotel 


Cl. 2 
Cl. 3 


(a) Skid Road - Communication of Requirements 
of New Lodging House By-law to Chinese- 
Speaking Lodging House Operators in the 
Downtown Eastside 
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Report of the Standing Committee on 
Housing, March 19, 1974 (Cont'd) 


(b) Petition to Remove Section 7(f) from 
the Lodging House By-law 
Cl. 4 Semlin Drive Family Housing Scheme 

The Council took action on this report as follows: 

Progress Report: Enforcement of 
Fire By-law in Skid Road 
Clause 1 ) 


MOVED by Aid. Harcourt, 

THAT the Resolution of the Committee contained in this clause 
be approved. 


- CARRIED UNANIMOUSLY 


Anchor Hotel 
Clause 2) 


Petition to Remove Section 7(f) from the 
Lodging House By-law 

[Clause 3 b) 


MOVED by Aid. Harcourt, 

THAT the information submitted by the Committee in this clause 
be received. 

- CARRIED UNANIMOUSLY 

Skid Road - Communication of Requirements 
of New Lodging House By-law to Chinese- 
Speaking Lodging House Operators in the Down- 
Town East^ide ( Clause 3 a) 


MOVED by Aid. Harcourt, 

THAT the information submitted by the Committee in Part (a) of 
this clause be received. 


- CARRIED UNANIMOUSLY 


MOVED by Aid. Harcourt, 

THAT the information submitted by the Committee in Part (b) of 
this clause be received. 

- CARRIED UNANIMOUSLY 

Semlin Drive Family Housing Scheme 
( Clause 4 ) 

MOVED by Aid. Harcourt, 

THAT this clause be tabled to the next Council meeting in order 
that the appropriate officials may be present. 

- CARRIED UNANIMOUSLY 

G. Report of the Standing Committee on 
Social Services, March 21, 1974 

The Council considered this report which contains five clauses 
identified as follows: 

Cl. 1 Mental Patients Association 

Cl. 2 Coast Foundation Society 

Cl. 3 Request for Space in North Area Unit Building 

Cl. 4 Management of West 'End Services Centre 

Cl. 5 Killarney Community Centre 


11 


Regular Council, April 2, 1974 17 

BOARD OF ADMINISTRATION, DEPARTfiENT & OTHER REPORTS (Cont'd) 

Report of the Standing Committee on 
Social Services, March 21, 1974 (Con t'd) 

The Council took action on this report as follows: 

Mental Patients Association 
( Clause 1 ) 

MOVED by Aid. Rankin, 

THAT the recommendations of the Committee contained in this 
clause be approved. 

- CARRIED UNANIMOUSLY 

Coast Foundation Society 
( Clause 2 ) 

MOVED by Aid. Rankin, 

THAT the recommendation of the Committee contained in this 
clause be approved. 

- CARRIED UNANIMOUSLY 

Request for Space in North Area 
Unit Building Clause 3 ) 

MOVED by Aid. Rankin, 

THAT the information contained in this clause be received, 
after the Resolution is changed to read as follows: 

"THAT the delegation from Child Care Federation 
be received. " 

*Under lining indicates change. _ CARRIED UNANIMOUSLY 

Management of West End Services Centre 
( Clause 4 ) 

MOVED by Aid. Har court, 

THAT the recommendation of the Committee contained in this 
clause be approved. 

- CARRIED UNANIMOUSLY 

Killarney Community Centre 
( Clause 5 ) 

MOVED by Aid. Harcourt, 

THAT the information submitted by the Committee contained in 
this clause be received. 

- CARRIED UNANIMOUSLY 

H. Report of the Standing Committee on 

Finance and Administration, March 21, 1974 

The Council considered this report which contains five clauses 
identified as follows: 

CI. 1 Cultural Grants (A to F) 
Cl. 2 Store Closing Hours 

Cl. 3 Potential Changes in Taxation Policy 
Cl. 4 Dog Pound Operation 

Cl. 5. Analysis of City's Accident Cost Experience 

from 1969 to Date & Activities of Safety Division 
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BOARD OF ADMINISTRATION, DEPARTIIENT & OTHER REPORTS (Cont'd) 

Report of the Standing Committee on 
Finance and Administration, March 21, 
(Conf d) 

The Council took action as follows: 

Cultural Grants 
(Clause 1) 


Part A 

MOVED by Aid. Bowers, 

THAT, with the exception of the applications of: 

Anna Wyman 

Vancouver East Cultural Centre 

the Committee's recommendation of approval in respect of various grants 
named in Clause 1 A, be approved, subject to the various conditions 
attached by the Committee in its report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers, 

THAT any of the organizations affected by the foregoing action 
of Council wishing to appeal Council's decision, be granted the 
opportunity to do so at the next meeting of Council. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers, 

THAT in respect of the Anna Wyman and Vancouver East Cultural 
Centre grant applications / such be deferred to the next meeting of 
Council for consideration, and the organizations be granted an 
opportunity of appearing at that time if they so wish. 

- CARRIED UNANIMOUSLY 

Part B 

MOVED by Aid. Bowers, 

THAT the Committee's recommendations in Clause 1, Part B in 
respect of a grant to the Vancouver Art Gallery, be approved. 

- CARRIED UNANIMOUSLY 

Part C & D 

MOVED by Aid. Bowers, 

THAT the actions of the Committee as set out in Clause 1, 
Parts C & D, respecting the Metropolitan Co-operative and the 
Vancouver Symphony Society, be received for information. 

- CARRIED UNANIMOUSLY 

Part E 

MOVED by Aid. Bowers, 

THAT Clause 1, Part E, in respect of miscellaneous grants not 
being recommended by the Committee, be received for information, and 
the organizations set out therein be given an opportunity of appearing 
before Council if they so wish. 


CARRIED UNANIMOUSLY 
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BOARD OF ADIIINISTRATION, DEPARTIIENT & OTHER REPORTS (Cont'd) 

Report of the Standing Committee on 
Finance & Administration, Ilarch 21 
(Cont'd) 


Part F 


After considering this part of the Clause, it was, 

MOVED by Aid. Volrich, 

THAT a grant of $400.00, be approved for the Kiwanis Club. 

- CARRIED 

(Aldermen Bowers, Linnell and Ilassey voted 
against the motion) 

Store Closing Hours 
(Clause 2) 


In considering this clause, the Council noted a communication 
from the Barbers' Union Local 120 expressing concern with the 
Committee's recommendation insofar as hours of Barber Shops are 
concerned, and asking deferment until a delegation is received from 
them. 

MOVED by Aid. Bowers, 

THAT this clause be tabled until delegation arrangements are 
made with the Union. 

- CARRIED 

(Alderman Harcourt voted against the motion) 

Potential Changes in Taxation Policy 
(Clause 3) 


MOVED by Aid. Bowers, 

THAT the information submitted by the Committee in this Clause 
be received. 

- CARRIED UNANIMOUSLY 

Dog Pound Operation 
(Clause 4) 


MOVED by Aid. Bowers, 

THAT the information submitted by the Committee in this Clause 
be received. 

- CARRIED UNANIMOUSLY 

Analysis of City's Accident Cost Experience 
(Clause 5) 

MOVED by Aid. Bowers, 

THAT the information submitted by the Committee in this Clause 
be received. 

- CARRIED UNANIMOUSLY 

I. Report of the Standing Committee on 
Civic Development, March 21, 1974 

The Council considered this report which contains five clauses 
identified as follows: 

Cl. 1. Meeting with Citizens' Committee on Langara 
Cl. 2 Administration of Heritage Areas 
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BOARD OF ADMINISTRATION, DEPARTIIENT & OTHER REPORTS (Cont'd) 


Report of the Standing Committee on 
Civic Development, March 21, 1974 
(Cont'd) 


CI. 3 West End Parking 

Cl. 4 Draft Interim By-law for Signs and 
Zoning in the Historic Area 

Cl. 5 Proposed Parking Policy in the Downtown 
Commercial Area 

The Council took action as follows: 

Meeting with Citizens' Committee on Langara 
(Clause 1) 


MOVED by Aid. Hardwick, 

THAT the Resolutions in this clause be received for information 
after changing the second part thereof to read as follows: 

"FURTHER that the Director of Planning have 
discretion to make funds available for any 
necessary advertising, rental of meeting 
rooms, etc., with respect to these public 
meetings . " 

- CARRIED UNANIMOUSLY 

Administration of Heritage Areas 
(Clause 2) 


MOVED by Aid. Hardwick, 

THAT the information submitted by the Committee contained in 
this clause, be received. 

- CARRIED UNANIMOUSLY 

West End Parking 
(Clause 3) 


MOVED by Aid. Hardwick, 

THAT the information submitted by the Committee contained in 
this clause, be received. 

- CARRIED UNANIMOUSLY 

Draft Interim By-law for Signs and 
Zoning in the Historic Area 
(Clause 4) 


MOVED by Aid. Hardwick, 

THAT the recommendation in Clause 4 A., be approved, subject to 
certain clerical changes to be made in the attachment submitted and 
relating to the recommendation. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Hardwick, 

THAT the Resolution submitted by the Committee in Clause 4 B. , 
be received for information. 

- CARRIED UNANIMOUSLY 

Proposed Parking Policy in the Downtown 
Commercial Area (Clause 5) 

MOVED by Aid. Hardwick, 

THAT the recommendation of the Committee in Clause 5 A. , be 
approved . 


CARRIED UNANIMOUSLY 


ill 
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BOARD OF ADMINISTRATION, DEPARTriENT & OTHER REPORTS (Cont'd) 

Report of the Standing Committee on 

Civic Development, Ilarch 21 

(Cont'd) 


MOVED by Aid. Hardwick, 

THAT recommendation 5 B. (i) , "No parking be permitted in the 
historic area" , be referred back to the Standing Committee on Civic 
Development for further consideration. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Hardwick, 

THAT Committee's recommendations. Clause 5. B. (ii) and (iii), 
be approved. 

- CARRIED UNANIMOUSLY 


MOVED by Aid. Hardwick, 

THAT the recommendation of the Committee in Clause 5. C. , be 
approved. 

- CARRIED UNANIMOUSLY 


J. The Playhouse Theatre Centre of B.C. 

Arrears of Theatre Rental, April 1, 1974 

The Board of Administration submitted the following report: 


" The Director of Finance reports as follows: 

The Manager of the Queen Elizabeth Theatre has advised your Board that the 
City Grant of $30,000 in Theatre rental time to The Playhouse Theatre Centre 
for their 1973-74 season was used up about the end of February 1974. 
Rentals owing to the City as at March 25, 197A amounts to $5,560 and 
additional rental time scheduled to the end of their 1973-74 season will 
amount to about $6,650. 

The Playhouse Theatre Centre of B.C. advises that they have no funds to 
pay the $12,210 in theatre rental time which will be in arrears by the 
end of their current season (June 1974) . 

In 1967 Council authorized a write-off of $11,755 in unpaid rentals owing 
by The Playhouse Theatre Centre and again in 1970 approved a special 
$20,000 cash grant to the Centre to help them meet certain financial 
obligations. The Playhouse officials were advised by Council on these 
occasions that they were to re-structure their operation so that these 
situations would not recur. 


Your Board submits to Council for Consideration the following alternative 
courses of action: 

1. Approve an additional grant to the Playhouse Theatre Centre 
of up to $12,210 in additional theatre rental time for their 
1973-74 season and advise the Centre officials that the Centre 
in future will be required to pay cash in advance for theatre 
rentals and other charges when the City grants have been used up. 

* 2. Authorize the Centre to incur the projected "indebtedness of 
$12,210 in theatre rental time to the end of their 1973-74 
season and apply the amount of such indebtedness as a first 
charge against the City grant to the Centre re theatre rental 
time for their 1974-75 season, with the proviso that the Centre 
pay cash in advance for theatre rental time and other charges 
when the City grants in 1974 and future years have been used up. 


MOVED by Aid. Bowers, 

THAT Alternate 2 )^ set out above in the Board's report for Council's 
consideration, be approved. 

- CARRIED UNANIMOUSLY 


Regular Council, April 2, 1974 22 

board: of administration, department & OTHER REPORTS (Cont'd) 


K. "Step 74" Student Summer Employment 

The Board of Administration submitted the following report, 
dated April 1st, 1974: 


"The City Engineer reports as follows: 

The British Columbia Department of Labour has announced a multi-faceted 
program, 'CAREERS '7^1' to assist Student Summer Employment. STEP '7ii is one 
facet. It was originally intended for Regional Districts but the G.V.R.D. 
has 'farmed out' the greater part of its allocation to its member communities. 

Very briefly, STEP '7^ provides provincial subsidies to municipalities 
employing students for the summer: 

~- Tifiiey must be employed in new jobs which would not exist without this 
f und ing . 

- STEP '7ii is aimed at post-secondary students. 

- It runs 16 weeks. May through August. 

- The Province will pay - $100 to $125 per week per student, 

(depending on University Year) 

- $5 per week extra for those students 
who supervise others 

- vacation pay 

- plus 152 for administration. 

The City's allocation from the G.V.R.D. (in proportion to population) is 
20^1 students. This might be increased if others do not take up their 
allocations. 

The Board of Administration has assigned the coordination of this program 
to the City Engineering Department. All city departments and boards are being 
canvassed for proposals. 

It may be expected that, as with the Local Initiatives Program, some 
proposals will be fully covered by the provincial contributions and some will 
require partial City funding. This depends on the wage rates applicable to the 
type of work, and on whether materials, transportation, etc. will exceed 11% 
(152 less itl fringe benefits). To give some scale — if_ the City's program 
utilizes the 20^ students presently allocated, and if the projects undertaken 
are similar to the City's L.I. P. projects, then the City's cost might be between 
$100,000 and $200,000. We must emphasize that this is a rough guess, made 
before the department's proposals have been seen. 

The Director of Finance suggests that the benefits are not likely to justify 
more than a minimal financial participation by the City, and recommends that 
City funding, if any, not exceed a total of $50,000. 

Time is extremely short. Applications are due in Victoria on Friday 5 
April (although a few days extension has been negotiated). For university 
students, recruiting should already be underway. The following recommendations 
are made to expedite the processing of the proposals received from the departments 
and boards. 

Note ; 'SWEEP 'T*' is a second facet of the provincial program. It is for 
environment enhancement projects in July and August and is aimed primarily 
at secondary school students. Details are not yet available; a preliminary 
canvass of departments and boards is underway; and a report will be made 
as soon as possible. 

I RECOMMEND for STEP '74:- 

1. That the Board of Administration review, and be authorized to approve 
on behalf of the City, departmental proposals: 

(a) Where the full cost will be covered by the provincial contribut- 
ions, or 

(b) Where the City's cost can be covered within the department's 
budget . 

2. That Council authorize the Standing Committee on Finance and Administra- 
tion to review proposals not meeting 'a' or 'b' of '1', and to approve 
such proposals on behalf of the City up to a total amount of City's cost 
determined by Council. 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (Cont'd) 

"Step 74" Student Summer Employment 
(Clause K) (Cont'd) 


3. That, if the total number of students in proposals approved under '1' and 
•2' exceeds the allocation from the G.V.R.D. (presently 204), that 
Standing Committee be authorized to set priorities. (These would indicate 
to the Province which applications are submitted against our allocation 
from the G.V.R.D. and which against possible additional numbers if some 
districts do not use their allocations.). 

Your Board RECOMMENDS that the foregoing recommendations of the City 
Engineer be adopted, and that Council establish the total City cost limit 
covered by the authority in '2'. " 


MOVED by Aid. Marzari, 

THAT the foregoing recommendation of the Board of Administration, 
be approved. 

- CARRIED UNANIMOUSLY AND BY 
THE REQUIRED MAJORITY 

MOVED by Aid. Gibson, 

THAT the total amount of the City's cost involved in the Board 
of Administration recommendation 2, above, approved by Council, be set at 
$50,000.00. 

- CARRIED UNANIMOUSLY 

L. West End Street Widths, 
March 27th, 1974 


MOVED by Aid. Massey, 

THAT the report of Alderman Linnell under date of March 27, 
1974, on behalf of the Special Committee re West End Street Widths, 
be tabled to the next meeting. 

- CARRIED UNANIMOUSLY 


******************* 


The Council recessed at approximately 6:05 p.m. to reconvene 
in Open Session in the Council Chamber at 7:30 p.m. 
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The Council reconvened at approximately 7.30 p.m., with the following 
members present: 

PRESENT: Mayor Phillips 

Aldermen Bowers, Gibson, Harcourt, 
Hardwick, Linnell, Marzari, Massey, 
Rankin and Volrich. 

ABSENT. Alderman Pendakur. 


Information re False Creek Development and particularly 
City- owned land - Area 6. 

By previous instruction the Council directed an informational 
meeting be held with respect to False Creek Development. In this 
regard information was given by the following: 

Director of Planning and Associate Director 

of Planning. 
Deputy City Engineer. (Memorandum filed) 
Director of Finance. (Memorandum filed) 

Development Consultant - Mr. D. Sutcliffe (Memorandum filed) 

DELEGATIONS 

The Council heard delegations on the subject from organisations as 
shown below,, with briefs being filed as indicated. 


Community Arts Council - Mr. Carey 
Board of Trade. (Brief Filed) 

Citizens Council on Civic Development - Mr. Nixon (Brief Filed) 
Warnett Kennedy. 

Citizens Advisory Committee on False Creek - Mr. Moody. 
Patrick F. Graham. 

Vancouver Planning Commission (Brief Filed) 
C.O.P.E. (Brief Filed) 

Civic Non Partisan Association - Mr. Puil (Brief Filed) 
Save our Parkland Association - Mr. Baynes 
Dr. Richard Seaton. 
William S. Harvey. 

Junior League of Vancouver - Mrs Schloss . 
Greater Vancouver Housing Coalition - Mr. Whaley. 
Craig Campbell 

Vancouver & District Public Housing Tenants Association - Mr. Cross. 

Downtown Business Association - (Brief Filed) 

United Housing Foundation - Shirley Schmid. 

West Broadway Citizens Committee 

Jim Land . 

Paul H. Russell. 

J.S. Shakespeare. (Brief Filed) 

Real Estate Board (Mr. Schuss) (Brief filed) 


tfOVED by Aid . Hardwick 

THAT the representations, briefs and staff reports submitted be 
received . 

- CARRIED UNANIMOUSLY 


COMMITTEE OF THE WHOLE 


ilOVED by Aid. Hardwick 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 
MOVED by Aid. Hardwick 

SECONDED by Aid. Volrich 

THAT the report of the Committee of the whole be adopted. 

- CARRIED UNANIMOUSLY, 
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BY-LAWS 

, BY-LAW TO REPEAL SECTION 14 OF THE VEHICLES 
FOR HIRE BY-LAW DEALING WITH REQUIREMENTS 
FOR INSURANCE. 


MOVED by Aid. Rankin, 
SECONDED by Aid. Hardwick 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was, 

MOVED by Aid. Rankin, 
SECONDED by Aid . Hardwick 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

The By-law was deemed read accordingly. 


BY-LAW TO AMEND BY-LAW No. 2849 TO PROVIDE FOR A 
$50.00 MINIMUM FINE AGAINST OPERATORS WHO PERMIT 
SAWDUST OR GARBAGE TO FALL ONTO CITY STREETS. 

MOVED by Aid. Bowers, ' 
SECONDED by Aid Rankin 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was, 

MOVED by Aid. Bowers, 
SECONDED by Aid. Rankin, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

The By-law was deemed read accordingly. 


BY-LAW TO INTRODUCE THE USE OF A 
LOCAL AREA ACTIVITY CENTRE^ 


MOVED by Aid. Marzari 
SECONDED by Aid . Hardwick 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was, 

MOVED by Aid. Marzari 
SECONDED by Aid. Hardwick 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 


- CARRIED UNANIMOUSLY 
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BY-LAWS (Contd.) 

BY-LAW TO REZONE TWO PROPERTIES - 

(North Side Richelieu and West Side WallaCje) . 

MOVED by Aid. Gibson, 
SECONDED by Aid. Hardwick 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was. 

MOVED by Aid. Gibson 
SECONDED by Aid. Hardwick 

THAT the by-law be given second and third readings and the 

Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED 

(Alderman Volrich voted in the negative in respect of 
that part of the By-law referring to the North side 
of Richelieu Avenue, immediately west of the lane 
west of Oak Street - Lots 12 and 13, Block 52, D.L.526) 


BY-LAW TO ASSESS CERTAIN REAL PROPERTY IN 1974, 

FOR THE PURPOSE OF DEFRAYING THE COSTS AND CHARGES WITH RESPECT 

.TO CERTAIN COLLECTIVE PARKING PROJECTS (Hastings, Frase r, Kerrisdale) 

MOVED by Aid. Bowers, 
SECONDED by Aid. Hardwick 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was, 

MOVED by Aid. Bowers, 
SECONDED by Aid. Hardwick. 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY. 

. BY-LAW TO AMEND CLAUSE (c) OF THE VEHICLES FOR 
HIRE BY-LAW 4299. 

RE STAFF TITLE CHANGE. 


MOVED by Aid. Rankin, 
SECONDED by Aid. Hardwick 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY. 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was, 

MOVED by Aid. Rankin, 
SECONDED by Aid. Hardwick 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 


- CARRIED UNANIMOUSLY. 
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MOTIONS 


Closing and Stopping up of Lane South of Belmont 
Avenue, west from Trimble Street. 

MOVED by Aid. Rankin, 
SECONDED by Aid. Harcourt 
THAT WHEREAS: 

1. The City of Vancouver is the owner of all the streets 

and lanes lying within the limits of the City of Vancouver; 

2. The portion of lane abutting Lot "B", Block 133, District 
Lot 540, Plan 11991 is surplus to the City's highway 
requirements ; 

3o The owner of said Lot "B" has made application to acquire 
this portion of lane for subdivision with his lands. 


THEREFORE BE IT RESOLVED THAT all that portion of lane 
lying between the production northerly of the easterly 
limit of Lot "B", Block 133, District Lot 540, Plan 11991 
and a line drawn parallel to the easterly limit of said 
Lot "B" through the northwesterly corner of said Lot "B" 
the same as shown outlined red on plan prepared by A. Burhoe, 
B.C.L.So, dated February 21st, 1974, and marginally numbered 
LF 6896, a print of which is attached hereto, be closed, 
stopped up and conveyed to the owner of said Lot "B", and 

BE IT FURTHER RESOLVED THAT the said closed lane be sub- 
divided with the abutting said Lot "B". 

- CARRIED UNANIMOUSLY 

Closing and Stppping up of lane south of 
75th Avenue, East of Hudson Street. 

MOVED by Aid. Rankin, 
SECONDED by Aid. Harcourt 

THAT WHEREAS: 

lo The City of Vancouver is the owner of all the streets and lanes 
lying within the limits of the City of Vancouver; 

2. The portion of lane adjacent to Lots 1 to 5 and 29 to 33, 
Block 2 of Block "Y", District Lot 318, Plan 3069 is surplus 
to the City ' s highway requirements ; 

3. The owners of said Lots 1 to 5 and 29 to 33 have made applic- 
ation to purchase this portion of lane for consolidation of 
their siteo 

THEREFORE BE IT RESOLVED THAT all that portion of lane lying 
between the northerly production of the easterly limit of 
Lot 1, Block 2 of Block "Y" , District Lot 318, Plan 3069, 
and the northerly production of the westerly limit of Lot 5, 
said Block 2, the same as shown outlined red on plan prepared 
by A. Burhoe, B.C.L.S., dated January 11th, 1974, and marginally 
numbered LF 6854, a print of which is attached hereto, be 
closed, stopped up and conveyed to the abutting owners and 

BE IT FURTHER RESOLVED THAT the said closed lane be subdivided 
with the abutting lands. 


CARRIED UNANIMOUSLY 


Regular Council Meeting, April 2, 1974 


28 


MOTIONS (Contd) 

Closing and stopping up of lanes and streets 
south of 73rd Avenue, east of Hudson Street. 

MOVED by Aid. Rankin 
SECONDED by Aid. Harcourt 

THAT WHEREAS: 

1. The City of Vancouver is the owner of all the streets 

and lanes lying within the limits of the City of Vancouver; 

2. Portions of street and lanes in Block "A", District Lot 
318 are surplus to the City's highway requirements; 

3. The owner of lands abutting these surplus portions of 
highway has made application to acquire the said surplus 
portions; 

THEREFORE BE IT RESOLVED THAT the west 7 feet of Lots 4, 5 
and 6, Block 8, Block "A", District Lot 318, Plan 2937 est- 
ablished as road be closed, stopped up and conveyed to the 
abutting owner of the remainder of said Lots 4, 5 and 6; and 

BE IT FURTHER RESOLVED THAT all that portion of lane dedicated 
by the deposit of Plan 4700 lying to the south and to the west 
of Lot "D" of Lot 3, Block "A", District Lot 318, Plan 4700, 
and being bounded on the north by the westerly production of 
the northerly limit of said Lot "D" ; AND all that portion of 
lane dedicated by the deposit of Plan 4016 lying to the south 
of Lots "A" to "D" of Lot 7, Block 8 of Block "A", District 
Lot 318, Plan 4016 and lying to the east of said Lot "D" of 
said Lot 7 and being bounded on the north by the easterly 
production of the northerly limit of said Lot "D" of said 
Lot 7; AND all that portion of lane dedicated by the deposit 
of Plan 2937 lying between the easterly production of the 
northerly limit of Lot 1 and the easterly production of the 
southerly limit of Lot 6, except the west 7 feet, all of Block 
8 of Block "A", District Lot 318, Plan 2937; the same as shown 
outlined yellow, red and green respectively on plan prepared by 
A. Burhoe, B.C.L.S., dated February 4, 1974 and marginally 
numbered LE 3984 a print of which is hereto annexed be closed 
stopped up and conveyed to the abutting owner; and 

BE IT FURTHER RESOLVED THAT all the foregoing closed portions 
of highway be consolidated with abutting lands. 

- CARRIED UNANIMOUSLY 


Expenses ol Alderman Gibson: 

Trip to Montreal ro Birks Building . 

MOVED by Aid. Bowers, 

THAT the expenses of Alderman Gibson in the amount of $495.17 
resulting from trip to Montreal March 5th and 6th to discuss with 
the Principals of Birks, the possibility of saving Birks Building, 
be approved for payment. 

- CARRIED UNANIMOUSLY. 
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NOTICE OF MOTION 


The following Notices of Motion were submitted and recognized 
by the Chair. 

Four Seasons Site , 
Area near Stanley Park . 

MOVED by Aid. Rankin 

THAT WHEREAS proposals are being entertained for the development 
of 4^ acreas at the Four Seasons site at the entrance to Stanley Park; 

AND WHEREAS the referendum of the City of Vancouver, which was 
put to the voters in December 1973, suggested a development of a 
limited density on this site; 

THEREFORE BE IT RESOLVED that the City of Vancouver offer up 
this site to the Provincial Government for the purpose of building 
senior citizens housing and such other housing as may be suitable 
in this particular area. 

(Notice) 

Charter Section 156. 

An examination into the oroblems 

of speculation re buil dings . 

MOVED by Aid. Rankin 

THAT WHEREAS there has been a whole series of buying of 
buildings , rent raises, re-mortgaging of buildings in the City 
of Vancouver; 

AND WHEREAS this form of speculative practice has become 
commonplace in the City of Vancouver and that it is necessary 
for the City Council to take steps to prevent an increase of 
this kind of action which has driven up both rentals and house 
prices ; 

THEREFORE BE IT RESOLVED that the City Council, empowered by 
Section 156 of the Charter, set up a Committee to examine into 
this problem . 

(Notice) 


The Council adjourned at approximately 12 midnight. 


The foregoing are Minutes of the Regular Council meeting 
of April 2, 1974, adopted on April 9, 1974. 
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WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 


RECOMMENDATIONS : 


1. Water Main Installations - West End 
The City Engineer reports as follows: 

"On March 5, 197A, Council approved funds for the improvement of 
fire protection in the West End. This work has been included in the 197A 
Water Works Program. Installations will take place in the area between 
Denman and Burrard Streets. 

To prevent disruption of our construction program, advance approval is 
requested for this part of the 197A Capital Budget. 

I reconmend that $980,000, already approved by Council, be appropriated 
in advance from the 1974 Capital Budget, Reference No. 10-01-01 for the work 
listed above." 

Your Board RECOMMENDS that the foregoing be approved. 


2 . Tender No. 35-73-13 Item 3-85 Horsepower Tractor-Hoe-Loaders 

Tenders for the above were opened by your Board on January 14, 1974, 
and referred to the City Engineer and Purchasing Agent for report. 

The officials concerned report as follows: 

"This tender called for three items. This report deals only with Item 3, 
85 Horsepower Tractor-Hoe-Loaders. A working copy of the tabulation is on 
file in the office of the Purchasing Agent. 

Funds for this purchase are provided in the 1974 Equipment Replacement 
Account. 

Seven bids were received for this item. 

Bid No. 1 from Butler Brothers does not meet specifications. 

Bid No. 2 from Bingham Equipment does not meet specifications. 

An abbreviated tabulation for Bids 3 - 6 is included for convenience. 

Bid 3 Bid 4 Bid 5 Bid 6 

Rollins F & F Equipment Walkem Machinery IMCL Equipment 

Machinery Pettibone 2215 Case 780 Dynahoe 140b 


Bids No. 3, 4 and 5 meet specifications but are not recommended because 
they do not offer the best dollar value to the City of Vancouver for the 
following reasons: 

Bid No. 3 - Ford 7500 

(a) The City of Vancouver has operating and maintenance experience with 

both a model 4500 Ford tractor-hoe-loader and a Dynahoe 140B (same as 
recommended machine). This experience indicates that the recommended 
machine should provide an additional 100 hours of operating time per 
year over the Ford due to reduced downtime. This represents an 
operating saving of $1,400.00 per year ($8,400 per 6 year life) based on 
renting a replacement machine. In addition, extra downtime will occur 
because the Ford machine is a new model (4 sold to date in B.C.) and has 
not been proven under actual operating conditions. The City's workload 
puts a 100% demand on our tractor-hoe-loader fleet and the $4,630.00 
price difference between Bid No. 3 and the recommended machine will be 
more than offset by the ability of the recommended machine to stay on 
the job with a minimum of downtime. 


Ford 7500 
$21,800.00 


$23,735.00 


$25,972.00 


$26,430.00 
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Bid No. 4 - Pettibone 2215 

(a) Maneuverability is essential because of the amount of work performed in 
confined areas. The Bid No. 4 machine is 13% less maneuverable than the 
recommended machine and not suitable for use in the restricted municipal 
work areas. 

(b) The Bid No. 4 machine is just being introduced to the West Coast and no 
machines of this make and model have been sold in B.C. As stated earlier, 
our workload creates a 100% demand for these machines and the $2,500 price 
difference between Bid No. 4 and the recommended bid will be more than 
offset by the extra downtime costs that usually occur with an unproven 
machine and a new dealership. 

Bid No. 5 - Case 780 

(a) Maneuverability of this machine is 15% less than the recommended 
machine and not suitable for working in confined areas. 


(b) The visibility from the recommended machine is superior because the 
operator is located on the centreline of the backhoe and not off to 
one side as in the case of the Bid No. 5 machine. In addition, the 
boom width of the Bid No. 5 machine is wider than the boom of the 
recommended machine thus further obstructing visibility. Because of 
the number of underground utilities encountered during trenching, good 
visibility is essential to maintain maximum trenching speed. 

We RECOMMEND acceptance of the bid to offer the best dollar value. Bid 
No. 6, from IMCL Equipment Ltd. for four (4) only tractor-hoe-loaders, 
Dynahoe Model 140B, at a total price of $105,880.00 ($26,430.00 each plus 
$40 each for extra large backhoe hinge pins) plus 5% Provincial Sales Tax." 

Your Board RECOMMENDS the foregoing recommendation of the City Engineer 
and Purchasing Agent be adopted. 
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(BUILDING - 1) 


BUILDING AND PLANNING MATTERS 


RECOMMENDATION 


1. 1971 Census Tract Data 


The Director of Planning reports as fol lows:- 

"Jhe Planning Department through the Greater Vancouver Regional 
District now has the capability to plot 1971 Census Tract data by 
computer. The resulting maps are useful for analytical purposes, and 
for conveying visual impressions about distributions of people, by 
certain characteristics. 

Of greatest use, however, would be the capability to display detailed 
population information by any desired grouping of Census Enumeration 
Areas. Approximately 800 Enumeration Areas cover the City, thus each 
Local Area Planning group would be able to analyze, compare, and dis- 
play information to the block level in many parts of the City. The 
Department of Social Planning has also displayed considerable interest 
in obtaining such capability. 

As outi ined in the attached correspondence, Mr. Peter George of the 
Greater Vancouver Regional District has offered to carry out the 
necessary work. If compatibility with the MPS and GVRD derived 
Geographical Information and Display System is to be maintained, it is 
desirable that such additions to the System be carried out by persons 
completely familiar with it. 

It is therefore recommended that $2,500 be provided in advance of the 
1974 Budget for the work specified in the attached letter of agreement, 
and that the funds be allotted from the 1974 Consultants General 
Account. 

When the digitizing is completed, mapping at the Enumeration Area level 
will be handled by Planning Department staff using the U.B.C. computer, 
in the same manner that census tract maps are being produced right now. 
Funds for this will be provided from the Department's 1974 Computer budget 
which has been approved by the Budget Review Committee. Maps produced for 
other city departments will be funded by the department involved." 

Your Board recommends that the RECOMMENDATION of the Director of Planning 
be approved. 


CONSIDERATION 


2. Revisions to Entrance to City Hall 
and Additional Parking Space 


Suggestions have been made that the entrance and land- 
scaped area at the 12th Avenue entrance to the City Hall be 
redesigned and improved. Concurrently, it would seem advisable 
to investigate the provision of additional parking spaces under 
this area. 

It is noted that 172 spaces are currently rented from the 
Provincial Government on the parking lot immediately west of 
Cambie Street and this rental is on a month-to-month basis. 

Your Board request authority to employ consultants to 
carry out these investigations at an estimated cost of $3,000. 
The consultants will provide estimates and preliminary sketch 
plan layouts for the CONSIDERATION of Council. 
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RECOMMENDATION 


3 . Centennial Museum & Planetarium Workshop 


The Director of Permits and Licenses reports as follows; 

"On January 8, 197^ City Council approved the recommendations of the Board of 
Administration Report, Building and Planning Matters, dealing with alterations 
in the Workshop area in the Centennial Museum. 

One of the approved recommendations was to: 

"(a) Authorize the Assistant Director of Construction & Maintenance 
Division to retain consultants to complete working drawings 
for the modifications of the Museum's workshop area and call 
for tenders and report back to Council." 


The original Consulting Engineering firm for the Centennial Museum, Phillips, 
Barratt, Hillier, Jones and partners, were retained to complete the necessary 
working drawings. Tenders have now been received for the work and are listed 
below: 


Allan & Viner Construction Ltd. - $42,090.00 

Amundson Construction Co. Ltd. - $42,3/8.00 

Halse Martin Construction Co. Ltd.- $44,485.00 

Hodgson, King & Marble Ltd. - $45,400.00 

All tenders have been examined and found to be in order and all provided the 
appropriate bid bond or certified cheque. It is recommended that Council accept 
the lowest tender, that of Allan & Viner Construction Ltd. 

On the basis of the low tender, the total cost of the work is estimated as 
fol 1 ows; 


Contract amount - $42,090.00 
Allowance for Fumigant Controls - 

This is an allowance to provide a control 

mechanism to release fumigants into the 

Fumigation Room. The work was not included 

in the original tender proposal because the 

details had not yet been agreed with the 

Workmen's Compensation Board. - $ 2,000.00 


Total: $44,090.00 


The Comptroller of Accounts advises that the necessary funds 
were provided for in the 1971 Supplementary Capital Budget 
for this project. 

It is RECOMMENDED that: 

(a) The contract for the alterations be awarded to Allan S- Viner Construction 
Ltd. in the amount of $42,090.00, such contract to be to the satisfaction 
of the Corporation Counsel. 

(b) Authorization be given for the expenditure of approximately $2,000.00 for 
Fumigant Control Equipment. 

(c) The total cost of $44,090 be charged against the Supplementary 
Capital Funds provided in 1971 for this work. 

(d) Council authorize the City Treasurer to return the bid bonds to the 
unsuccessful bidders." 


Your BOARD RECOMMENDS approval of the recommendations of the Director of Permits and 
Licenses. 

FG2 COU^'KIL ^am SEE PAGE(S) Z. 
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FINANCE MATTERS 

RECOMMENDATION 


A-7 


1, City Clerk's Department - Staffing Requirements 

The present permanent establishment of the City Clerk's Department 
is : 

Position 

City Clerk 1 

Deputy City Clerk 1 2 

Committee Clerks 

Supervisor 1 


* 


Committee Clerks 4 * 


* 
* 


Clerk V (Office Supervisor) 1 

Secretary to City Clerk 1 

Clerk Steno III 1 * 

Clerk Steno II 5 * 

Clerk Typist II 2 * 16 

Information Clerks 2 

Aldermen's Secretariat 3 
Rental Grievance Board) 

Clerk Stenos 2 

Voters List and Elections-Total 5 

City Archives - Total 7_ 19 

37 

This report is concerned with the 16 positions (marked * above) 
comprising the staff group responsible for preparation of Council 
and Standing Committee reports, agendas, correspondence, minutes 
and other related matters. 

A^ COMMITTEE CLERKS 

The date of establishment of the positions and the present 
incumbents are: 

Date Established Incumbent 

January 1949 R- Demofsky 

March 1963 D. Bennett 

July 1972 M. Cross 

July 1973 Vacant 

Supervisor- 
Committee Clerks January 1949 M. Kinsella 

Over the past eighteen (18) months the workload has increased by 
reason of increased frequency of meetings and introduction of 
night meetings. 

The Committee Clerks now accept Departmental "Technical" reports 
which require careful processing and preparation for Council. 
Similarly, the Committee Clerks have a responsibility to communi- 
cate to Department Heads and interested parties, resolutions of 
Council subsequent to Council meetings. 

Committee Clerk duties include: 


a) Co-ordination of various items on behalf of the Chairman 
in Sub-Committees comprised of civic officials and 
representatives of the public. 

b) Research and other administrative assistance for the 
Chairman in respect of various aspects of Committee work, 
including receiving instruction from Chairmen outside 

of actual Committee Meetings. 

Cont'd • . . . 
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Clause #1 continued; 


c) Public information work on behalf of various Standing 
Committees now required due to increased community 
involvement . 

The situation is now that the Committee Clerks are over employed 
and cannot effectively discharge their duties with the promptitude 
and quality necessary to maintain the level of service needed. 

As an example, the letters of advice to Department Heads and members 
of the public affected by Council and Committee Resolutions 
normally issued within 48 hours of the meeting date, are now not 
ready for dispatch until five or six working days after the 
meeting or even later. This delay infringes upon the work of 
preparation for the next weeks series of meetings and is a cause 
of grave concern to the City Clerk and other affected parties. 

In 1973, the Committee Clerk staff including the City Clerk and 
Deputy were unable to complete 1973 vacations and eight weeks 
were brought forward to 1974. In this current year 3 2 vacation 
weeks should be provided if there is to be no carryover into 
1975. In 1973, 200 working days (40 weeks) were lost by sickness 
and approximately 125 days were paid for or taken as compensating 
time off for 865 hours of overtime. 

It is recommended that one (1) additional permanent Committee 
Clerk position be established. The incumbent will alleviate 
the difficulty of providing proper service during vacation and 
sickness absences and should reduce the incidence of individual 
overtime. The cost of this position will be offset by a 
reduction of the expensive cost of overtime services. 

B. CLERK STENOGRAPHERS 


There are six (6) stenographers concerned with Council and 
Committee matters. These comprise: 

1 - Clerk Steno III re-classified Aug. '71* 


1 - 

1 - 

1 - 

1 - 

1 - 


II established Jan. '49 

II " " '49 

II " " '49 

II " Aug. '58 

II " Feb. '73 


* 


formerly a Clerk Steno II position established prior to 
Jan. '49. 


It can be seen that no increase in these positions occurred for 
almost fifteen years (1958-1973) but during that period three 
(3) additional Committee Clerk positions were established (March 
1963, July 1972 and July 1973) . These stenographers receive 
dictation and instruction from the Committee Clerks in respect 
of meeting preparation, agendas, letters answering enquiries, 
letteis of advice, minutes and reports. 


They also answer verbal and telephone enquiries concerning 
meetings and resolutions, arrange distribution of material 
to Committee members, officials and the public involved. 
They assist in making arrangements for meetings of Committees 
and Public Hearings. 

City Council has now established the 'Vancouver Heritage 
Advisory Board' . The Secretary of this Board will require 
stenographic assistance to prepare and circulate agendas, 
minutes and other material. 

During the five days ending March 8, 1974 the activity of 
the stenographic group was monitored. The following illu- 
strates the volume of material handled weekly: 
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Letters received and distributed 627 

" typed " " 415 

Council Material prepared, printed, ) 

collated and distributed (including ) ,^ 

•n J \ 15,950 sheets 
minutes and agendas - Council and ) 

Committees ) 

Telephone calls received 808 

Counter enquiries 128 

Collating Council minutes and other material absorbed more 
than 30 hours of stenographer's time. 

Committee Clerks report that filing is not up to date and 
that consequently follow up of outstanding items is not being 
properly carried out. 

To enable the incumbents of these positions to carry out the 
present duties with minimum delays (see comment on delays 
under 'Committee Clerk' heading) and be able to better assist 
Committee Clerks, it is recommended that two (2) additional 
Clerk Stenographer positions be established. 


C. ESTIMATE OF COSTS - (1974 Rates) 


8 Months 

1974 Annual 


1 Committee Clerk, PG. 20 

($842-1011) $ 6,736 $10,104 

2 Clerk-Steno III, PG.13 

($622-738) 9,952 14,928 

$16,688 $25,032 

Fringe Benefits 12^1% 2,086 3,129 

Total salary estimate $18, 774 $28, 161 


Equipment 

1 Desk 

1 Chair 

2 Steno Desks (§) $250 ea. 
2 " Chairs (g $70 ea. 
2 Electric Typewriters 
Total 

D. NOTES 

(a) Classification of these positions to be referred 
to the Director of Personnel Services. 

(b) If approved, the Departmental budget to be adjusted 
to include the above costs and authority granted 
for expenditure of necessary funds prior to adoption 
of the 1974 budget by City Council. 

(c) A copy of this report has been given to the 
Business Manager of the Municipal & Regional 
Employees' Union for information. 


$ 365 
110 
500 
140 
1,430 

$2,545 


E. SUMMARY OF RECOMMENDATIONS 


It is recommended that; 


a) One (1) permanent position of Committee Clerk be 
established. 


Cont • d 
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b) Two (2) permanent positions of Clerk Stenographer 
be established. 

c) The Director of Personnel Services report to the 
Board of Administration on classification of these 
positions . 

d) Estimated costs for 1974 totalling $21,319 be 
included in the Departmental budget and authority- 
be granted for necessary expenditures prior to 
adoption of the budget. 

2. Permits and Licenses Department - Plumbing Inspections, 
Staffing Requirements , 

The Director of Permits and Licenses has submitted the following 
report. In summary it recommends the extension of one temporary 
Plumbing Inspector I position for a period of 10 months ending 
December 31, 1974 and the establishment of one new position to 
enable the department to carry out its responsibilities in conn- 
ection with the changeover in several large areas of the City from 
a single sewer system to a twin sewer system, to undertake the 
inspection of sprinkler installations and to complete the check 
on cross connections begun under a local improvement program. 

His report is as follows: 

A« Temporary Position of Plumbing Inspector I 

"City Council at its meeting of December 19, 1972 received 
a report concerning establishment of additional inspectional 
staff positions for the purpose of implementing the 1970 
National Building Code. 

The additional staff approved by City Council at that time 
was : 

Permanent Staff - 3 Structural Engineers 

1 Plan Checking Assistant 
4 Building Inspectors 
1 Clerk Typist 

Temporary Staff - 1 Plumbing Inspector 

Due to the program of implementation the temporary Pl\imbing 
Inspector position was not filled until October 15, 1973 and 
expired on February 28, 1974. 

There is still much work to be done in connection with Plumbing 
Inspection under the new National Building Code including: 

(a) Inspection of subsoil drainage (drain tile)) for all new 

(b) Damp proofing of exterior foundation walls ) construction. 

and I therefore recommend that this position be tte-established on 
a temporary basis terminating December 31, 19 74. 

B. Twin Sewer Installations 

The City Engineer has been engaged in an extensive sewer separation 
program in the West End, the Mount Pleasant and the Fairview Districts, 
and is surveying other areas. 

In accordance with City Council policy approved in July 1971, storm 
sewers are to be installed to carry off storm water separately. 


(FINANCE - i) 


38 


Board of Administration, March 29, 1974 (FINANCE - 5) 

Clause #2 continued ; 

The program requires inspection of every property connected to the 
sewer to ensure that the sewer lines are divided and that each prop- 
erty reconnects its sewer system to provide the separation of storm 
water from sanitary wastes. 

This work must be undertaken by a Plumbing Inspector. As 
there are approximately 5700 properties to inspect and 
each property will require approximately four inspections: 

(i) Preliminary survey and information to owners. 

(ii) Installation of sump. 

(iii) Inspection of lines. 

(iv) Inspection of final connections 

This imposes a heavy load in addition to the normal influx 
of work for the Pl\imbing Inspectors. It will therefore 
require additional manpower. 

G» Sprinkler Installation 

In the past. Fire Wardens and Plumbing Inspectors have 
checked sprinkler installations to a limited degree in 
accordance with the Fire Bylaw and the Building Bylaw 
Regulations. New requirements in the two Bylaws will result 
in an increased number of sprinkler installations. It will 
be the Plumbing Inspector's responsibility to see that the 
installations are completed properly. 

Certain installations are examined by representatives of the 
Canadian Fire Underwriters Association on an annual basis to 
ensure the sprinkler systems are operative. 

The interest of these persons is the establishment and 
maintenance of fire insurance rates but it is anticipated 
that duplication of annual re-inspections can be kept to a 
minimum by making a working agreement between the City and 
the Insurance Underwriters Association for which purpose 
discussions in this regard have been commenced. 

The Fire Wardens will also check sprinkler systems plans 
before installation to see that they comply with the require- 
ments, but it will be necessary for a Plumbing Inspector to 
examine the installations to ensure that they comply with 
the Plumbing Bylaw. The Plumbing Inspectors must also check 
that safety valves have been properly installed to ensure 
no possible contamination of the potable water system can 
occur and that the system conforms to approved plans. 

Additional manpower will be required to carry out this in- 
creased level of service. 

•D. Cross Connections 


Commencing with an L.I. P. Program approved by City Council 
on February 22, 1972, an examination of all "cross connections" 
was commenced. To this date, 368 surveys have been completed. 
However, there are 134 more surveys in which inspections have 
been commenced but in which the work has not been completed. 

A large number of properties in the City require similar 
surveys and it is recommended that additional manpower be 
authorized so that this important safety service can be com- 
pleted. 
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Clause #2 continued ; 
E. Estimate of Costs 


To undertake the inspectional services outlined above, one 
permanent Plumbing Inspector I position and one temporary 
position are recommended. 


Cost estimates are; 


Salaries 


1974 

8 Months Annual 


Pliimbing Inspector I 
($1121-1225) 

1 - Permanent $ 8,968 $13,452 

1 - Temporary 8,968 

Fringe benefits 10% 1,794 

12*5% 1,682 
Auto Allowance $80 per mth. 

for each position 1 , 280 960 

$21,010 S16,094 

No additional furniture required. 

g» Report of the Director of Personnel Services 


The Director of Personnel Services has reviewed this report 
and confirms that the classification of Plumbing Inspector I 
is correct. 

Recommendations 


It is recommended that; 


(a) one (1) additional Plumbing Inspector I position 
be established on a permanent basis and the tempo- 
rary position be extended to December 31, 1974. 
This will permit inspections and surveys for: 

(i) the twin sewer installation 

(ii) fire sprinkler installation 

(iii) continuing the cross connection examinations 

(iv) continuing work re. National Building Code 

(b) auto allowance for both positions be granted on the 
regular allowance basis. 

(c) if approved, required funds estimated at $21,010 be 
included in the departmental budget and authority 
granted for necessary expenditures prior to adoption 
of the 1974 budget. 

(d) a report on these two positions and the work achieve- 
ments in connection with the above, be submitted to 
City Council in December, 19 74. 


A copy of this report has been forwarded to the Business 
Manager of the Vancouver Municipal and Regional Employees' 
Union in accordance with the requirements of the Collective 
Agreement . 

3, Finance Department - Revenue & Treasury Division 

Your Board has received a report from the" Director of Finance 
which is on file in the City Clerk's office. 


Cont'd . . • 
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The report recommends a reorganization of staff in anticipation 
of commencement of twice-annual tax billing for the 1975 taxation 
year. The reorganization must be implemented during the current 
year in order to achieve the objectives of: 

(a) Successful implementation of the twice-annual tax 
billing system commencing in 19 75. 

(b) An increased concentration and control related to 
the reporting of City cash flows for short term 
investment purposes. 

As the Division will be using a fully computerized tax enquiry 
process, i^ will be necessary for the staff to be trained in the 
use of video terminals. It is expected that the installation of 
these terminals will commence in May 1974. It will also be nec- 
essary to train the staff in the application of the new systems 
as they are developed during the coming year for the twice- annual 
tax billing system. 

In previous years, during the months of June and July, the incoming 
mail has not been processed on a current basis. In order to have 
an immediate update of daily tax payments and to obtain maximum use 
of cash for short term investments, it is recommended that temporary 
assistance be employed using procedures similar to those introduced 
in the Permits & Licenses Department during receipt of business 
license payments earlier this year. This temporary assistance is 
expected to cost approximately $4,000 in 1974. 

Some office alterations are required and the Assistant Director of 
Building Construction & Maintenance Division estimates the cost at 
$1,500.00. 

STAFF CHANGES 


It is recommended that: 

(i) One (1) new position of 'Deputy City Treasurer & Tax 
Collector' be established. 

(ii) One (1) new position of 'Accounting Clerk' be 
established. 

(iii) One (1) new position of 'Staff Officer' be established 
terminating in approximately 2*5 years. 


(iv) The 'Clerk V position in the Water & Scavenging 
Collections Branch be reclassified to compensate for 
additional responsibilities proposed in the report. 

(v) The position of 'Collector II' in the Collections Branch 
be reclassified to compensate for additional super- 
visory duties relating to parking meter collection 

functions . 

(vi) The present position of 'Supervisor of Water Rates & 
Scavenging Billing' be abolished upon appointment of 
the incumbent to the 'Staff Officer' position. 

(vii) The position of 'Bookkeeping Machine Operator II' be 
abolished effective December 31, 1974 when the work 
formerly performed by this operator will have been 
absorbed by computer procedures. 
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The positions noted above require classification by the Director of 
Personnel Services. It is also recommended that all existing posi- 
tions affected by the reorganization be also reviewed and reclassi- 
fied by the Director of Personnel Services and that a review of all 
the positions in the Property Tax Branch be again undertaken by the 
Director of Personnel Services six months after the installation of 
the new system. 


The Director of Finance estimates that, at 19 73 rates, for 8 months 
ending December 31, 19 74 increased salary costs (excluding temporary 
assistance) will amount to approximately $20,037, and in a full year 
$20,868. With the retirement of the 'Staff Officer' the ultimate 
annual increased permanent salary cost will b^ approximately $6,625.00. 

FURNITURE AND EQUIPMENT 


Some additional furniture, equipment and minor alterations are 
required, details of which are given in the report. The estimated 
cost in 1974 for provision of this furniture is $4,250.00. 


RECOMMENDATIONS 


The Director of Finance recommends that: 


(a) City Council approve the report on the reorganization of 
the Revenue and Treasury Division of the Finance Department. 

(b) The following new permanent positions be established: 

(a) Deputy Treasurer and Tax Collector 

(b) Accounting Clerk 

(c) The present position of Treasury Supervisor (Deputy Treasurer) 
be retitled to 'Supervisor of Treasury and Cash Control' and 
that a two month overlap be authorized to allow for training 
due to the retirement of the present incumbent as at May 31, 
1974. 

(d) The present position of Revenue Supervisor (Deputy Collector) 
be retitled to 'Supervisor of Property Tax'. 

(e) The present position of Collector II be reclassified to 
'Supervisor of Collections'. 

(f) A position of 'Staff Officer' be established and that the 
present Supervisor of Water Rates and Scavenging Billing be 
transferred to this position at the same pay classification 
that he presently receives, the position to terminate upon 
retirement of the incumbent. 

,g) The present Clerk V in the Water Rates and Scavenging Billing 
assume the duties of the Supervisor of Water Rates and Scaven- 
ging and that the Director of Personnel Services review the 
classification. The present position of Supervisor of Water 
Rates and Scavenging Billing be abolished. 

' h) The position of Bookkeeping Machine Operator II be abolished 
as at December 31, 1974. The incumbent will receive priority 
consideration for other employment within the City per Section 
10.7 of this collective agreement between the City and the 
Vancouver Municipal & Regional Employees' Union. 

Vi) The Director of Personnel Services report to the Board of 
Administration on the classification of the new positions 
and existing positions affected by the reorganization in the 
normal manner and further that the Director of Personnel 
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Services review the balance of the positions in the Property- 
Tax Branch 6 months after the installation of the new system. 

(j) Funds estimated at $28,287 for 1974 be approved in advance of 
the 1974 Estimates to provide for the increased salary cost 
and the provision of furniture, equipment and alterations. 

Note ; 

A report on video terminals for the Tax Office is yet to be 
prepared and it will be forwarded to Council when ready. 

A copy of this report has been forwarded to the Business 
Manager of the Vancouver Municipal & Regional Employees' 
Union. 


5four Board RECOMMENDS that the report of the Director of Finance 
be adopted. 

f. Consultant Services - 1974 Capital Budget, False Creek 
The Development Consultant reports as follows; 

"On February 5, 1974 Council approved a report of the Development 
Consultant regarding the engagement effective February 11, 1974 of the 
consultants required for the Design Teams. 

On February 12, 1974 Council approved a report of the Development 
Consultant concerning the 1974 Capital Budget - False Creek. In that 
Budget the balance of the consulting services remaining in the 1973 
Capital Budget - False Creek amounting to $76,550 was included on a 
preliminary basis for Consultant Services pending estimates from the 
design teams. Previously, on December 18, 1973, $13,000 was approved 
for miscellaneous consulting. 

Now that the design teams have been selected, estimates for consultant 
services and related costs up to the time of the public hearing have 
been prepared and are submitted herewith. 

Accordingly, the Development Consultant requests approval of the fol- 
lowing additional appropriations ; 


Total Consultant Funds 
Requirements up Previously 
to Public Hearing Appropriated 


Recommended 

Additional 

Appropriation 


Consultant 
Services 


$197,100 


$ 89,550 


$107,550 


Those are itemizoci on the Appendix attached. 

In the report of the Development Consultant of February 12, 1974 - 
Capital Budget - False Creek it was stated that a revised economic 
feasibility analysis would be forthcoming. It is proposed to sub- 
mit this after the current design process is completed. 


RECOMMENDATIONS 

THAT a Consultant Services appropriation in the amount of 
$107,550 be allocated in advance of the 1974 Supplemental Capita] 
Budget for the consultant services in addition to the $89,550 
previously appropriated, for a total of $197,100. The previous 
appropriations totalling $89,550 to be reallocated in accordance 
with the detailed budget shown in the Appendix, along with the 
$107,550. 
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The Director of Finance RECOMMENDS that the appropriations for 
Consultant Services when approved, be provided for in the 1974 
Supplementary Capital Budget, 

This proposed financing is expected to be an interim measure pending 
Provincial Legislative Approval of our authority to borrow from 
Central Mortgage and Housing Corporation and the C.M.H.C, approval of 
these items as being properly included in the $10 million of Federal 
financing," 

Your Board RECOMMENDS that the recommendations of the Development 
Consultant and the Director of Finance be approved. 


INFORMATION 


5, North Fraser Harbour Commissioners — 1973 Audited Statements 

The Director of Finance reports as follows: 

"The audited statements of the North Fraser Harbour Commissioners 
for the year ended December 31, 1973, have been received and a copy is avail- 
able in the Director of Finance's Office. 

The operating surplus for the year 1973 is reported as $44,002 
which along with 1973 investment earnings of $36,909, has been added to the 
Reserve for Future Harbour Development . 

This Reserve amounted to $445,206 at December 31, 1973. 

The Reserve for Ice Breaking and Emergencies was established several 
years ago at $150,000 and remains at that amount as at December 31, 1973. 

Section 16 of the Fraser Harbour Commissioners' Act provides that 
any surplus profits shall be divided equally amongst the Municipalities of 
Richmond, Burnaby and the City of Vancouver. 

However, as has been reported to Council annually, the earnings have 
been retained by the North Fraser Harbour Commissioners each year, and the 
balance of the earnings remaining unexpended at December 31, 1973 amounting to 
$595,206, is represented by the Reserve for Ice Breaking and Emergencies $150,000 
and the Reserve for Harbour Development $445,206 as noted. " 

1 

j Your Board submits the above report of the Director of Finance for 

!the INFORMATION of Council, 

i 

j RECOMMENDATION 

6, Lodging House Bylaw - Downtovm East Side Area Enforcement 

Your Board has received a report from the Medical Health Officer 
concerning enforcement of the Lodging House Bylaw in the Down- 
town East Side area. In summary, his report is as follows: 

"Since the Lodging House Bylaw was passed by City Council 
on November 6, 1973, a program of inspection with emphasis 
on maintaining basic public health factors has been con- 
tinued. 

One hundred and twenty (120) letters have been sent to 
I lodging houses in the Skid Road area, together with a 

copy of the new Lodging House Bylaw.** Form letters 
j state that all premises must comply with this Bylaw 

; and that a re-inspection is to be made within sixty 

days . 

** In conjunction with Fire Wardens' inspections. 
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An additional 61 letters have been sent to operators con- 
taining immediate or short-time orders to correct such 
conditions as maintenance problems, defective plumbing, 
lack of heat, etc. In addition to the above, many of the 
1500 inspection reports issued by the Public Health Ins- 
pectors in the area also constitute a written order. 
Information has been given to the City Prosecutor con- 
cerning four lodging houses since January 1, 1974. None 
of these cases have reached conclusion in the Courts. 


At December 11, 1973, 400 rooms had been closed and since 
that date a further 303 have been closed. Details are 
shown on Schedule 'A' attached. In addition, approximately 
100 additional rooms in other buildings have been closed 
for various reasons, bringing the total of rooms now out 
of service to approximately 800." 

A copy of the Medical Health Officer's report is on file in the 
City Clerk's Office. 

Your Board note that the permanent establishment of Public Health 
Inspectors is 29 and that 2 are permanently stationed in the 
Downtown East Side area for housing inspections and 2 others for 
housing in the larger Core area. Due to retirements and long 
illnesses among the Public Health Inspectors, the MHO states that 
he has not been able to re-locate Public Health Inspectors from other 
duties into the Downtown East Side and Core areas in order to 
enforce the Lodging House Bylaw in an estimated 800 premises 
now operating. The Fire Wardens, when making an inspection for 
Fire Bylaw purposes, contact the Health Inspectors and letters 
are then sent from both Departments notifying the owners of both 
Fire and Lodging House Bylaw requirements. 

The opinion has also been expressed by the Medical Health Officer 
that should the program continue to result in numbers of rooms 
being closed, the full effect of the program will not be apparent 
until next Fall. Many seasonal workers leave the city for agri- 
cultural, mining and forestry jobs during the summer months and 
on closure of the various camps return to the city in the Fall. 
If this pattern occurs this year, it is likely that many of these 
seasonal workers will not find shelter in the city during the 
winter of 1974/75. 

The Medical Health Officer, in conjunction with the Recruiting 
Division of Personnel Services, has been actively seeking re- 
placements to fill Public Health Inspector vacancies and reports 
that one replacement will be available on April 1, 1974, and 
two on July 2, 19 74. There are now three senior Public Health 
Inspectors absent who may not return to duty but have not yet 
given formal notice of their intention to retire, one who has 
retired but continues to work on a month-to-month basis, one 
on loan to Community Care Facilities of the Human Resources 
Department, and one vacancy at the Public Health Inspector I 
level. (A total of 6 vacancies and long-term absences) . 

Arrangements have been made for the Division Head to meet pros- 
pective Public Health Inspectors who are now students at the 
Ryerson Institute. It is hoped that successful recruitment there 
will enable all Public Health Inspector I and II vacancies to 
be filled effective July 1, 1974. 

Your Board recommend that the establishment of Public Health 
Inspectors be increased by 4 Public Health Inspectors I or II 
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for the express purpose of enforcing the Lodging House Bylaw. 
The personnel will probably be recruited on a permanent basis 
from the Ryerson students and therefore will not be available 
until July 1, 1974, which leaves three (3) months available for 
Lodging House inspections prior to the effective date of October 
1, 1974 for compliance with the Bylaw and issue of "Operators 
Permits" in the Core area. 


Upon formal retirement or resignation of a Public Health Ins- 
pector currently employed, the position be reviewed by your 
Board with a view of reducing the complement over a period of 
approximately 18 months by 4 positions, returning the total 
establishment to 29. (Excluding Community Care Facilities 
positions) . 

In addition, one Clerk-Typist position be established to assist 
with the additional correspondence, report writing, and filing, 
generated by this increased program. This position to be re- 
viewed and continuation or abolishment recommended prior to 
December 1975. 


The Director of Personnel Services reports as follows: 

"I have reviewed the duties of the proposed new positions 
in the Health Department. These duties and responsibilities 
of the four (4) new Public Health Inspector positions fall 
within Class Specification No. 467, Public Health Inspector 
II, Fay Grade 23 ($963-1157) and I recommend that they be 
classified accordingly. As potential applicants may not 
be available with the qualifications of a Public Health 
Inspector II, it may be necessary to appoint, initially, 
at the Public Health Inspector I level." 

The duties of the position of Clerk-Typist will involve 
typing and clerical work of limited complexity. Duties 
include typing reports, filing, answering telephone calls, 
and referring visitors. These duties and responsibilities 
fall within Class Specification No. 003, Clerk-Typist II, 
Pay Grade 9 ($540-622) and I recommend that it be classi- 
fied accordingly. 


ESTIMATE OF COSTS 


(2 - P.H.I. I PG.23 ($963-1157) 
(2 - P.H.I. II PG.25 ($1056-1264) 
(Estimated only - starting level will 

depend upon qualification of selected 

candidate . 

1 - Clerk-Typist II, PG.9 ($540-622) 
Fringe benefits 12^^% 
Auto allowance, say $75 p.m. each 
Total Personnel Cost Estimate 


1974 
6 Months 

$ 5,778 
6,336 


3, 240 
1,919 
1,800 
$19,073 


Annual 

$11,556 
12,672 


6,480 
3,838 
3,600 


New and Non- Recurring Costs 

4-Single Pedestal Desks & Chairs 
1-Steno Desk & Chair 
1-Electric Typewriter 

5% Sales Tax 


$ 1,160 ) 

345 ) 

550 ) 

$ 2,055 ) 
103 

$ 2,158 


Priced as new. 
Some saving may 
result from use 
of surplus furni- 
ture from Pur- 
chasing Stores. 
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Preparing and printing Operators 

Manuals and Permits. 
Printing Lodging House Bylaw. 

say - 5^000 
$ 7,158 

Total 19 74 Estimate $26,231 


RECOMMENDATIONS 
Your Board RECOMMENDS that: 

a) Four (4) Public Health Inspector I or II positions and 
one (1) Clerk-Typist II position be established on a 
permanent basis in accordance with the report of the 
Director of Personnel Services for immediate enforcement 
of the Lodging House Bylaw. Auto allowance for the 
P.H.I, 's to be on a regular basis. 

b) Upon retirement or resignation of currently employed 
Public Health Inspectors, the vacancy be not filled until 
reviewed by the Board of Administration. The numbers of 

Public Health Inspector positions," by this report 
increased by four (4) from twenty-nine (29) to thirty- 
three (33), be reduced to twenty-nine (29) over the 
next 18 months. 

c) The Clerk-Typist II position be reviewed and continuation 
or abolishment recommended prior to December 1975. 

d) The funds required for 19 74 estimated at $26,231 be 
provided from Contingency Reserve. 

NOTE: A copy of this report has been given to the Business 

Manager of the Vancouver Municipal & Regional Employees' 
Union for his information. 


7« Implementation Twice Annual_Tax Billing System 


The Director of Finance reports as follows: 
I. Introduction 

"In September, 1973 Council approved a report from the Director of 
Finance which recommended that a) the City change from an annual billing and 
collection system for real property taxes to a twice annual system, and b) 
the Director of Finance report back to Council on specific detailed recommenda- 
tions for the implementation of this change. 

In November, 1973 Council received and approved a subsequent report 
which presented the actual computer costs and which indicated that two further 
reports on the requirements of the new property tax system would be forwarded 
to Council early in 1974. The time constraints on implementation meant that a 
series of reports and recommendations had to be processed to Council, within a 
conceptual framework rather than totally designing the system and dealing with 
it as a single package. It appears that so far the design, implementation and 
costs are generally within the framework approved by Council, with the exception 
that the installation of the computer is behind schedule because of a trucking 
strike and internal construction delays. This should not affect the 1975 tax 
billing but will delay the computer conversion schedule by six to eight weeks. 
This delay will require the City to retain the present computer longer than 
anticipated, at $14,000 extra cost. This cost has been included in the 1974 
budget estimates. 
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This report, one of the two indicated above, presents our position to 
date regarding the design, development and conversion to the twice annual tax 
billing system and recommends specific system and equipment requirements (men- 
tioned in previous reports) which requires immediate approval to keep this 
project on schedule. 

II. A. General Activities Leading to the Implementation of the Twice Annual 
Tax Billing System 

Activities Progress to Date 

i. Research and document existing procedures completed 

ii. Define and analyze system reporting requirements on schedule 

iii. Review and re-design source documents on schedule 

Detail design of new tax system on schedule 

y* Define equipment requirements (tax office) completed 

Define staff training requirements (tax office) on schedule 

y^i« Define computer programs for new tax system on schedule 

viii. Design and code computer programs on schedule 

ix. Test computer programs not started 
X. Implement new clerical and automated procedures 
beginning June 1/74 in preparation for interim 

1975 tax bill production in November/74 not started 

xi. Installation of new computer system behind schedule 

B. Recommendations on Specific System and Erruipment Requirements 

i. Computer Terminals 

All property tax information will be stored on the computer 
file and clerical reference to this information will be made 
through computer terminals situated in key locations in the 
property tax office. It is proposed that we lease six 
Honeywell video terminals and one B.C. Telephone printer 
terminal at a total monthly rental of $1,517, and an addit- 
ional one-time cabling and installation charge of approx- 
imately $2,100 as estimated by the Electrical Division. The 
printer terminal will be used to print tax certificates, tax 
receipts, and tax search information. The video terminals 
will be used for general inquiry purposes and will be situated 

as follows: two terminals for tax counter work, two terminals 
for phone inquiry handling, and two terminals for general tax 
work and staff training. 

The recommendation for lease rather than purchase of this equip- 
ment is made because of the high obsolescence factor and because 
as the staff gain experience with the equipment, it is possible 
that other types of terminals will better suit the City's needs. 

The total annual cost is $8,000 more than that projected in the 
November report because three more machines are required. 

ii. Microfi 1m 

In the event of computer breakdown, precautions must be taken to 
ensure that the property tax information will still be available 
and accessible to the property tax clerks. It is proposed that a 
microfilm service bureau prepare a microfilm copy of the property 
tax file directly from the computer file. This copy would be 
taken once a year after the May tax billing run and would cost 
about $2,500. Additional status reports would be microfilmed 
at quarterly intervals at a cost of $500 each. The annual con- 
tinuing cost of this microfilm backup will be approximately 
$4,000. Associated with this microfilm backup will be a require- 
ment for the purchase of a microfilm reader and printer unit at 
a one-time cost of $1,550. The print unit will be used to pro- 
duce duplicate tax statements and other historical hardcopy 
references which currently are manually prepared by a tax clerk. 


Cont'd . . . . 


48 


Board of Administration, March 29, 1974 (FINANCE - 15) 

Clause #7 continued ; 

The Systems Analyst, City Treasurer-Collector, and the Co-ordin- 
ator of Data Processing & Systems have examined the need for 
and means of providing appropriate record back-up in the event 
of computer failure and have concluded that the microfilm pro- 
cedure is most appropriate. 

iii. Contract for Mailing 1974 Tax Bills 

The process of preparing tax bills for mailing by the property 
tax clerks normally requires eight man weeks of work over a 
three week period. However, this year it will be important 
to make some time available for the training of the property 
tax clerks in the operation of the new system and equipment. 
Therefore, it is proposed for this year only, that this 
mailing operation be contracted out to a private mailing 
company. The estimated cost of this service contract is 
$3,000 excluding the City's normal costs for postage, enve- 
lopes, and information inserts. There are several firms in 
the City who could complete this entire operation in two 
to three days upon receipt of all the tax bills, 

iv. External Keypunching Requirement 

The success of the property tax system is predicated on the abil- 
ity to expedite tax payments and other information which affect 
the property tax file. The objective is to process payment data 
within one day of receipt and to update the computer file daily. 
Initially it was planned to have a more automated method for 
converting this information into computer form, but there was 
not sufficient time to complete this study prior to the 1974 
tax billing period. However, a Systems Analyst will be assigned 
to this project and a report regarding this matter will be pre- 
pared and submitted to Council at a later date. As a result 
of the delay it will be necessary to contract the key punching 
of the property tax data to a keypunch service because the City's 
keypunch section cannot handle this additional workload within 
the required time constraint. This is not an entirely satisfac- 
tory solution due to transportation and security problems and 
the sensitivity of our source documents, but until we can recom- 
mend a more feasible alternative it appears to be the best solu- 
tion. The anticipated cost for keypunching this tax data for 
1974 is $2,500. 

V. External Computer Services for Project Scheduling 

The very tight schedule for implementation of this system required 
that special attention be devoted to planning and scheduling 
the project activities. There are approximately 300 separate 
activities to monitor and control. In order to assist the 
Systems Analyst in this function, we have used the services of 
Tetrad Computer Applications and their Critical Path Project 
Planning System. The anticipated cost for this service to pro- 
ject completion is $1,000. 

C. Further Reports 

Council will have received or will shortly be receiving another report on 
the subject of the twice annual property tax billing system and that 
report deals with the reorganization of the Revenue and Treasury Division 
pursuant to this new system. 

A report of the machine requirements for automatically recording tax pay- 
ments will be presented to Council in the 4th quarter 1974. A further 
report will be forthcoming shortly dealing with the bylaw changes neces- 
sary for prepayments, penalties on late payment of taxes, and general 
procedural information for Council. We are holding this until the Legis- 
lature deals with the Charter amendments. 
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D. Summary of Costs 


i. Computer terminals 
ii. Microfilm backup 
iii. Mail contract 
iv. Keypunching tax data 
V. Critical Path project 
schedul ing 


1974 

Non-Recurring 

$ 2,100 
1 ,550 
3,000 
2,500 

1 ,000 


Optg 
8. 

Mtce 

$12,100 
3,500 


$10,150 


Total 1974 


$15,600 

10,150 
$25,750 


Full 
Year 
Annual 
Recurring 

$18,204 
4,000 


$22,204 


Recommendations : 


It is recommended that: 

(a) The City, commencing May 1, 1974 lease: 
6 Honeywell 7700 VIP terminals 
(5 Honeywell 7710 memory expansion units 
1 Honeywell interface unit 
1 B.C. Tel Terminet Printer 
Provincial Sales Tax 


$ 990 
180 
100 
174 
73 


Total Monthly Cost $1,517 

(b) $2,100 be allocated for the purchase and installation of cable to 
connect the terminals to the computer. 


(c) 


A microfilm viewer and printer be purchased at an approximate cost 
of $1,550 and that $3,500 be provided in 1974 for the purchase of 
microfilming services. 


(d) Approximately $3,000 be provided for the purchase of mailing services 
for the 1974 Tax Bills. 

(e) Approximately $2,500 be provided for keypunching Tax Payments for 
1974. 

(f) $1,000 be provided for the purchase of assistance for project sched- 
uling. 

(g) An amount of $25,750 be provided in the 1974 Revenue Budget for 
$10,150 non-recurring and $15,600 operating costs for the balance 
of 1974. 

(h) The Mayor and City Clerk be authorized to sign the rental 
contracts after approval by the Corporation Counsel." 

Your Board RECOMMENDS that the report of the Director of 
Finance be approved. 


FGR COOMCiL ACTION SEE PAGE(S) 5„ 
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PERSONNEL IIATTERS 


RECOJIMENDATIONS : 

1. Business Orientation Progranune 
The Director of Personnel Services reports as follows: 

"The Vancouver Chapter of the Administrative Management Society is 
agadn sponsoring a one-week on-the-job training programme for selected 
students from the Commercial Departments of Vancouver Secondary 
Schools, April 29th through May 3, 1974. This is the same programme 
vrtiich has been approved by Council in past ye&rs. 

The students will work as trainees with no salaries, fees or other 
considerations to be offered or paid. The parents of the students 
sign a release which absolves the employer from any resjJonsibility 
for accidents. In many cases, the parents provide their own 
insurance coverage for the student. The plan is of great value in 
providing the students with practical experience and also acquaints 
us with potential candidates for beginning clerical. Jobs at graduation 
time. 

Several City Departments and the Regional and Municipal Employees' 
Union indicate their willingness to co-operate with the Administrative 
Management Society in their Business Orientation Programme for 
students. " 

Your Board RBOOiMBND that the foregoing recommendation of the Acting 
Director of Personnel Services be approved. 

2. "E.D.P. Audit Course - Attendance Two Employees 

Finance Dept. 

The Director of Personnel Services reports as follows: 

"The Cadmus Education Foundation of the Institute of Internal Auditors 
Inc. is offering a course in E.D.P. auditing in San Diego April 15-18, 
1974. The course offered is "E.D.P. Audit and Control" dealing with 
Controls, Systems, Security, and Audit Opportunities and is designed 
|to acquaint the auditor with advancing computer technology, expose 
the problems created for the auditor, and outline profitable areas 
pf audit activity. 

The Director of Finance has requested that two employees of the Internal 
Audit Division be allowed to attend this course. The City's recent 
acquisition of more sophisticated E.D.P. equipment and proposals for 
computerization of more systems with development of on line access, will 
Require that more audit staff be trained in this field to insure that 
control characteristics of the systems proposals are adequate, and 
efficient audit methods are developed for the implemented systems. The 
•;wo employees selected are Messrs. D. Reid, Assistant Internal Auditor 
and W. Edwards, Auditor II. As the course content is closely related 
:o their day-to-day work there will be immediate benefit to the City 
])y their attendance. There is no comparable course available locally. 

'?he cost of attendance of the two employees would be : - 
Registration Fees $395.00 
Air Fare $180.00 
Accommodation 5100.00 
Meals, Etc. $ 60.00 

7 35.00 X 2 = $1 ,470.00 

Plus leave of absence (2x5 days) of 10 days 

I'unds will be available in Account 7090/933, Administrative and 
"echnical Courses - All Departments, for this purpose. 

The required amount exceeds $500. per employee and the request is 
therefore submitted to Council (Reg. 248-2). 

As the request of the Director of Finance is in accordance with Personnel 
Regulation 248, your Board RECOMTIENDS approval. 

fCR COUNCIL ACTION SEE PAG£(S) 
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PROPERTY MATTERS 

RECOMMENDATIONS 

1. Rental Review - Lot 6, Block 1+8 » D-L- l82 & 2037 

Situated East Side Glen Drive, South of William St. 


He Supervisor of Prouerty and Insurance reports as follows: 

"In 1968, the above -[jroTjerty was advertised for lease for a term of ?0 years, sub.iect 
to two years notice of cancellation after the first ei;?ht years, if the uroperty was 
required for cl^ic purposes. One offer was received from West^len Holrtin<rs Limited, 
the abuttinje: owners to the south, in the amovint of $780.00 per annum dIus taxes 
($1,?08.'56 ). This was considered to represent a fair rental value for unimproved 
property at that time, and a lease was approved and executed, sub.iect to review on 
October ] , 197^ . 

Negotiations have now been concluded and aereement reached with West^len Holdings 
Limited to a rental increase from $780.00 per annum plus taxes, to $6.?40.00 per annum, 
plus taxes as if levied, and to include recommendation by the City En^rineer that the 
CTirrent lease be ammended to a three year notice of cancellation after September ^50. 1P81 . 

The Supervisor of Property and Insurance is of the opinion that the proposed amount 
represents a fair market rental value for the improved property. 

By correspondence dated March 15. 1974. West^len Holdinj^s Limited have requested consent 
to sub-lease their interest to Bowel 1-McLean Motor Company Limited, for a five year 
term, commencing April 1. 1974. 

RECOMMENDATION 

That the rental for the above propertv be increased to $6.?40.00 per annum plus all taxes 
as if levied, the lease be ammended to a three year notice of cancellation after 
September '^O. 1981. and consent be dven ti sub-lease to Bowel! -McLean Motors Company 
Limited for a five year term as of April 1, 1974. 

Your Board 

RECOMMENDS that the foreKoin^ recommendation of the Supervisor of Property ft Ir'surance 
be approved. 


2. Sale of i|7th Ave. 

East of Gollingwood St. 

The Supervisor of Property and Insurance reports as follows:- 

"47th Avenue, East of Collingwood Street, is 66 feet in 
width and 147.2 feet in depth and is dead-ended at its 
easterly extrenity. It is not now, and never has been 
developed as a road, and is not used by the two abutting 
owners who take access to their prenises fron Collingwood 
Street. With respect to this subject. Council on 
July 18, 1972, adopted the following resolution :- 

(1) That the portion of street known as 47th Avenue, 

East of Collingwood Street, that was acquired by 
dedication for highway purposes by Plan 2788 
without any payment therefor and abutting Lot 2 
except the south 20 feet and Lot 3, Block 2, 
District Lot 314, Group 1, New Westminster 
District, Plan 2788 and extending fron the 
southerly production of the westerly boundary of 
said Lot 3 to the southerly production of the 
easterly boundary of said Lot 3 be stopped up. 
(Hereinafter referred to as the closed road). 


Cont 'd 
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(2) That the said closed road be disposed of and 

offered for sale to the two abutting owners as 
provided for in section 291A on the Vancouver 
Charter . 

(3) That the sale price of the said closed road be 

$28,000 in accordance with the reconnendation of 
the Supervisor of Property and Insurance, and the 
said closed road be divided into the North half 
and the South half. 

(4) That the said North half of the closed road be 

offered for sale to the owners of said Lot 3 at 
a sale price of $14,000 on the condition that the 
sane be consolidated with the said Lot 3 to forn 
one parcel. 

(5) That the said South half of the closed road be 

offered for sale to the owners of said Lot 2 
except the South 20 feet at a sale price of 
$14,000 on the condition that the sane be added 
to and consolidated with the said Lot 2 except 
the South 20 feet to forn one parcel. 

(6) That each owner be advised that if he does not 

exercise his right to purchase his respective 
portion of the said closed road within three 
months after August 1, 1972, the Council nay 
dispose of that portion of the said closed road 
to any other person at the sane or greater 
price . 

The abutting owners were offered the half of the street 
abutting their respective lots but neither party exercised 
his right. 

Before proceeding with the advertising of the portion of 
land for sale, it was necessary to apply for an amendment 
to the Vancouver Charter and Council on January 16, 1973, 
approved that the application be made. Amending legislation 
has now been obtained and before offering this parcel of 
land for sale to other than abutting owners as set out in 
Item 6 above, it is suggested that the abutting owners be 
given another opportunity to purchase the lands. The 
present market value has been estimated at $46,550 and it is 

RECOMMENDED 

That the abutting owners be given another opportunity to 
purchase the respective portions of street at the current 
market value of $23,275 each, the right to be exercised with- 
in a period of one month from the date Council approves this 
report, and that each owner be advised that if he does not 
exercise his right to purchase his respective portion of the 
said closed road within this one month period, the Council 
may dispose of that portion of the said closed road to any 
other person at the sane or greater price. " 

Your Board I^ecommends that the foregoing RECOIMRNDATTON of the 
Supervisor of Property and Insurance be approved. 


Board of Administration, March ^9, 197i| ( PRO PERTIKS - 3) 

3. Execution of modification of option to purchase on 
li|70 and 1474 East 49th Ave., Lots "A" and "B" of 
Lot 2. East Half of District Lot 738. Plan lB09k 

The Corporation Counsel reports as follows : 

"The City acquired an option to purchase seven feet of the above- 
described property for the purpose of road widening. This option 
was registered in the Land Registry Office as a first charge 
against the property. 

The present owner, R.M. Lee Construction Co., Limited, wish to 
place a mortgage on the property through National Life Assurance 
Company of Canada, and it is necessary that the whole property, 
including the optioned portion, be charged under the mortgage. 
The option agreement does not make provision for such an arrange- 
ment . 

In situations of this kind the practice has been for the City 
to execute a modification agreement providing that the owner 
may mortgage the whole property on the condition that if the 
City should exercise its option, the mortgagee will agree to 
provide the City with a discharge of mortgage for the optioned 
area . 

The net effect is that the City's legal position is unchanged, 
but as this document requires fomal execution, it is recommended 
that the Mayor and the City Clerk be authorized to execute the 
appropriate agreement to embody the foregoing agreement between 
the City, R.M. Lee Construction Co., Limited and National Life 
Assurance Company of Canada as mortgagee. 


Your Board recommends that the above RECOMMENDATION of the 
Corporation Counsel be approved. 


L|- . Lease Renewal - i|75 Main St. 

City Council at its meeting of May 26, 1970 adopted a 
Recommendation that the Supervisor of Property & Insurance 
be authorized to renew the Lease for a term of 5 years 
expiring September 30, 1974. 

By the terms of the original Lease, it is necessary that 
the City give notice of its wish to renew the Lease 6 months 
prior to the expiration of the Lease. 

The Attorney-General's Department has requested that steps 
be taken to acquire an extension of the Lease for a period 
of at least 1 year and the Police Department continues to 
require the space they now occupy for the use of the Police 
Traffic Division. 

Your Board instructed the Supervisor of Property & Insurance 
to notify the owners of the property of the intention to 
renew the Lease and this notice was delivered by the Super- 
visor of Property & Insurance to the owners on March 22, 
1974. 

Your Board RECOMMEND that the Supervisor of Property and 
Insurance be authorized to negotiate a renewal of the Lease 
in conjunction with a representative of the Attorney- 
General's Department and report with recommendations as 
soon as possible. 
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INFORMATION 

5 . Demolitions 

The Supervisor of Property & Insurance reports as follows: 

"I have received and opened quotations from various contractors 
for demolition of the structures listed below and have awarded 
the contract to the low bidders as noted :- 


Property 


k^Jl Knight Street & 
39? E. 28th Avenue, 
ijoto 26 & 27, Blk. 17, 
ll.L.'s 391 & ^92 

11517 & 1537 Parker St.,) 

ijots 19 & 22, Blk. 2U, ) 

L. 26UA ) 

and ) 

9|35 Woodland Dr. & ) 

qon Block Bldg. Rear ) 

U83 Parker St., ) 

Ibts 9 & B, Blk. 25, ) 

3.L. 26UA ) 

.68 & 372 E. Cordova 
Street; 

lots 11, 1? & 13, 
ilk. ?6, D.L. 196 


:>3l+0 Prince Edward St. 
:x>t E, Block lOhf 
D.L. 26I4-A 

527 E. Cordova Street 
.ot 27, Blk. 53, 
).L. 196 


Project 

Knight 
Street 
Widening 


Britannia 
Community 
Services 
Ltd. 


Successful 
Bidder 

J. Olar 


City to 
Pay 


Code No, 


Bob's Power 

Demolition 

Ltd. 


$ 550.00 11+1/2806 


$3,100.00 58WU28 


36U5 Moscrop Street 
lots 8 & 9, N.E. Ptn. 
31ock 89, D.L.'s 36 & 51 


Public 
Housing For 
Single 
People 


Park 

Site No. 10 


Public 
Housing For 
Single 
People 


George Muys 


$1,575.00 565/120U 


Frank Gormley 
Frank McCamley 


$ 865.00 
$ 875.00 


U189/ 
565/1302 


John Bulych 


$ U95.00 U912/U52 


Re-plotting 
(Bd/Admin, 
Property 
Matters , 
March l/7U) 

(r/C March 5, 
197U) 

The above contracts have been confimned by the Board of Administration 
and arc reported to Council for INFORMATION." 

Yc ur Board submits the foregoing report of the Supervisor of Property & 
insurance to Council for INFORMATION, 

FOR COUNCIL ACTION SEE PAGE(S) .^.,l£, 
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BUILDING AND PLANNING MATTERS 

RECOMMENDATION 


B-4 


1. Submissions on the Report 

"Downtown Vancouver - Proposed Goals" 

The Director of Planning reports as follows: 
" BACKGROUND 

In May 1973 the report 'Downtown Vancouver - Proposed Goals' 
was published and 1,150 copies were distributed for public 
reaction. 

The purpose of the report was to obtain opinions from the 
public on future goals and objectives for Downtown preparatory 
to detailed measures, such as new controls on development, being 
introduced . 

Twenty- two submissions were received, representing a wide 
range of opinions from groups and individuals « These submis- 
sions have been summarized and brought together in a report, 
which is being circulated separately to Council for information. 

Reference should be made to this report for analysis and complete 
text of the submissions. 

SUMMARY OF SUBMISSIONS 

Taking the replies as a whole, the impressions which emerge are: 

- a general endorsement of the Goals as presented with 
certain clarifications; 

- a desire to proceed with specific programs. 

By category of reply, attitudes can be summarized as follows: 
Citizen Groups 
(Autoban 

Citizens Council on Civic Development 
Community Arts Council 
Junior League of Vancouver ) 

Attitudes : General concurrence with the main ideas in 
the report. 

Individual Citizens 

(Anonymous, Mr. C. J. Christopher son , Mr. R. Gates, 
Mr. W. Hall, Mr. R. Iredale, Mr. V. N. Shaw, Mr. 
D. Todd) 

Attitudes : A mixed response, with several replies 
questioning the relevance of the report 
to solving problems such as feelings of 
alienation. 

Business 

(a) Groups 

(B. C. Hotels Association 
Building Owners and Managers Association 
Downtown Business Association 
Greater Vancouver Real Estate Board 
Vancouver Board of Trade) 

cont ' d . . 
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Clause No.l continued 


(b) Individuals 

(B. C. Telephone, KVOS-TV) 

Attitudes: General agreement with the goals suggested. 

However, a majority felt the need to go 
beyond the goal setting process to acting 
on ideas previously discussed. 


Government 

- The Parks Board felt a greater emphasis on Downtown 
parks was needed. 

- The City Planning Commission generally agreed with the 
goals suggested. 

- The Provincial Government had no comment. 


CONCLUSIONS 

The 'Goals' report was published to inform the general public on 
the City's basic objectives for Downtown planning, so that any 
fundamental differences of opinion could he recognized before 
detailed proposals were introduced. 

As such the report has been a successful exercise. By and large 
the proposed goals have been endorsed as worthwhile by a cross- 
section of concerned citizens. The replies largely confirm 
impressions gained in previous citizen reactions in 1970. 

It is therefore felt that the goals, as restated below, can be 
used by the City in preparing planning policies for the immediate 
future . 


GOALS (as amended by Submissions received) 

Goal 1 "Encourage the selective growth of Downtown Vancouver as 
a major centre in Western Canada for specialized offices, 
services, cultural and tourist activities." 

Goal 2 "Promote high standards of environment in Downtown." 

Goal 3 "Make Downtown a place for pedestrians." 

Goal 4 "Expand housing opportunity on the Downtown Peninsula." 

Goal 5 "Improve the mobility of people and goods to and within 
Downtown." 

Goal 6 "Require development proposals to meet overall community 
goals . " 

Goal 7 "Increase the public presence Downtown." 

Goal 8 "Reinforce the distinctive character of special areas 
within the Downtown Peninsula." 

Goal 9 "Establish a program for Downtown development." 


RECOMMENDATION 

It is RECOMMENDED THAT the report on submissions to Downtown 
Vancouver - Proposed Goals be received for information and be 
made available to all those interested in Downtown planning." 

cent ' d. . . 
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2. Execution of Modification Agreement 

Lot "B", Blocks 13 and 14 of Blk. 1 South, 
D.L. 526 and of D.L. 3l6. Plan 13922 


The Director of Legal Services reports as follows : 

"As a condition of subdivision of a parcel of property 
at the corner of Balsam and South West Marine Drive, 
the Approving Officer required that the owner grant the 
City an Option to Purchase the Southerly seventeen feet 
for the possible widening of South West Marine Drive. 
An option in favour of the City was drawn and registered 
as a first charge. The parcel was subsequently subdivided 
into three lots. The owner of one of the parcels now 
wishes to mortgage the property, and the mortgagee wishes 
to have a charge on the whole of the property including 
the Southerly seventeen feet, but the option agreement 
does not make provision for such an arrangement. 

The solicitors for the owner have suggested that the option 
be modified to provide that the owner may grant a mortgage 
over the whole of the area including the optioned area on 
the condition that if the City should exercise the option, 
the mortgagee would agree to provide the City with a dis- 
charge of the mortgage for the optioned area. 

The net legal effect is that the City's position is un- 
changed, but the necessary document requires formal execution 
by the City. 

IT IS THEREFORE RECOMMENDED that the Mayor and the City Clerk 
be authorized to execute the appropriate agreement to embody 
the foregoing arrangement. 

IT IS FURTHER RECOMMENDED that in all future cases of this 
type where property over which the City has an Option to 
Purchase is to be encumbered, but the Director of Legal 
Services is satisfied that the City's rights will be unim- 
paired, that the Director of Legal Services and the City 
Engineer be empowered to authorize the execution of the 
necessary legal documents. 

FOR COUf^CiL ACTION SEE PAGE(S) 9„ 
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LICENSES AND CLAIMS MATTERS 


B-5 


RECOMMENDATION 


1. 


Re Insurance Requirements for Vehicles for Hire 


The Corporation Counsel reports as follows: 


"The City License Inspector and the City Solicitor had 
a meeting on January 8th, 1974, with representatives 
of the Insurance Corporation of British Columbia with 
respect to the effect of the provision of the new 
Automobile Insurance Act on the insurance requirements 
for vehicles operated for hire. 

The representatives assured them that the limits of 
coverage for taxis, buses and other vehicles for hire 
are higher than imposed by our Vehicles for Hire By-law 
and that a license would not be issued for any such 
vehicle until the prescribed insurance had been obtained. 
The representatives have since supplied them with a copy 
of the regulations made under the Act which confirm their 
assurances. 

In the light of this new legislation which became effective 
on March 1st of this year, the provisions of section 14 
relating to the City's insurance requirements have not 
only become redundant but possibly ultra vires and I would 
RECOMMEND that this section be repealed. 


FOR COUi^CIL ACTION SEE PA6E(S) ../^Z 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON SOCIAL SERVICES 


March 14, 1974 


A meeting of the Standing Committee of Council on Social 
Services was held in the No.l Committee Room, third floor, City- 
Hall, on Thursday, March 14, 1974, at approximately 1:30 p.m. 

PRESENT: Alderman Rankin (Chairman) 
Alderaan Marzari 
Alderman Gibson 
Alderman Hardwick 

COMMITTEE 

CLERK : R. Demo f sky 


The Minutes of the meeting on February 2^, 1974, were adopted. 
INFORMATION 

1. Alternate Accommodation to the Bridge "Y" 

At a meeting of the Standing Committee on Social Services, 
February 2S, 1974, Mr. Denofreo, Executive Assistant to the 
Minister of Human Resources, undertook to take the proposal 
of the YWCA re Alternate Accommodation to the Bridge "Y" to 
the Minister of Human Resources for consideration and decision 
and report back to your Committee at the next meeting. 

At today's meeting the Chairman advised that Mr. Denofreo was 
unable to attend due to illness. Also, that he had not had a 
chance to discuss the matter with the Minister. 


Your Committee was in agreement with this proposed package 
deal (Mariners Club and Denham Court) . The Chairman advised 
that in view of the time shortage he would telephone the 
Minister of Human Resources this day, conveying the enthusiasm 
of the Members of this Committee and in hope of getting a 
decision by March 15, 1974, the option deadline for Denham 
Court. The Chairman undertook to contact the YWCA by March 
15, 1974, regarding the Minister's decision. 


RECOMMENDATION 


2 . Bavview Community School Director 

The Director of Social Planning submitted the following report 
dated February 20, 1974, for the Committee's consideration: 


On September 11, 1973, Vancouver City Council approved $5,000 
to pay the salary of the Bayvlew Elementary Community School 
Director for a four month period from funds available In the 
Social Planning Department's POSER account. 


ront " d 
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This project was undertaken jointly by the Vancouver School 
Board and the City's Social Planning Department. A Director, 
Mr. Terry Pyper, was hired by a joint committee of officials 
and citizens of the Bayview area. He is paid through the Van- 
couver School Board. 

Mr. Pyper has an office at the Bayview School. He is respon- 
sible to the School Principal and an elected citizens' body, 
composed of residents who were elected at a meeting at the 
school, attended by some 200 community residents/ This citizen 
group, plus active participants and innumerable community con- 
tacts, provide the basis for the programme development activi- 
ties and issues of the Bayview area and the Bayview Community 
School (see attached brobhures). 

The concept of community schools has been gaining wide accept- 
ance by active neighbourhood citizen groups and community ori- 
ented educators who are aware of the potential the school has 
as an important vehicle in the lives, not only of children, but 
of every member of the community. 

The School Board has made provision for the hiring of three Com- 
munity School Directors in its 1974 budget for the development 
of three community schools in three elementary schools in the 
City of Vancouver commencing in September, 1974. This decision 
can, in part, be attributed to the success of the Bayview Community 
School to date. 

There is still much work to do at Bayview to offer a variety of 
opportunities to an even greater proportion of the Bayview resi- 
dents . 

A grant of $10,000 is required to continue the salary of the Bay- 
view Community School Director until September, 1974. 

Therefore the Director of Social Planning RECOMMENDS: 

That Vancouver City Council approve a final grant of $10,000 to 
the Vancouver School Board to continue the salary of the Bayview 
Community School Director until August 31, 1974, at which time 
the funding of this position will be assumed by the Vancouver 
School Board." 

Your Committee 

RECOMMENDED 

THAT the recommendation of the Director of Social Planning 
be approved. 


FURTHER that the Vancouver School Board be requested to 
meet with the Standing Committee on Social Services to discuss 
the programs offered in the Bayview Community School projects 
in comparison with the programs offered in the Charaplain Heights 
Community School project, and the matter of transferring Champlain 
Heights Community School Director to the jurisdiction of Vancouver 
School Board. 


cont ' d 
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3 . Lookout Bus Tours - Grant Request 

The Director of Social Planning submitted the following report 
dated March S, 1974, for the Committee's consideration: 

"Lookout operates a thirteen bed emergency shelter and 
provides assistance and/or overnight accommodation to 
distressed older people In the Eastslde area. Clients 
are referred through contacts or brought iin by the 
night patrol. 

Lookout also provides free three hour scenic bus tours 
for low Income senior citizens In rest homes and hotels 
In four areas of the City. This grant request Is for 
financing of the tours. These tours are greatly enjoyed 
and appreciated by the recipients and many of their 
letters and signatures accompany the grant request. 

At present, $200 per month Is spent on bus rental (eight 
to ten trips per month, twenty persons per trip). How- 
ever, due to Increasing costs and demand for the service. 
It Is becoming difficult to continue It without sacri- 
ficing other services. 

Lookout has been funded by LIP grants for the past two 
years. The current six month grant of $38,000 runs out 
May 31, 197A. The group has applied to the Department 
of Human Resources for continued funding of the shelter. 

The Director of Social Planning recommends that a grant 
In the amount of $A00 per month for a two month period, 
starting April 1, be approved for the purpose of enabling 
Lookout to continue and expand the tours. The end of 
the two month period will coincide with the termination 
of the LIP grant. 

Further, that an additional civic grant of $A00 per month 
be provided the Lookout for the period of June 1 to De- 
cember 31, 197A, on condition that the Department of Human 
Resources finances the Lookout organization In whole or 
in part . 

Total cost of this grant will be $3,600. It Is fully 
cos t - sha re ab le under the Canada Assistance Plan. There- 
fore, the net cost to the City of Vancouver will be $1,800. 

Further, that the Director of Social Planning explore with 
representatives of the Lookout New Horizons funding possi- 
bilities and report back to the Social Services Committee 
on the progress of these explorations." 

When questioned as to what ongoing program this organization 
fits into (Community Centre program, etc.) representatives 
of Lookout Bus Tours reported that they were an entirely 
separate entity providing, what they have proven to be, a 
much needed service; providing those elderly people who, 
because of physical handicaps, cannot make use of other 
forms of transportation i.e. city bus systems, special 
Greyhound tours, etc. The Lookout representatives also stated 
that they have sent proposals to various levels of Government 
requesting funds to continue operations. They also pointed 
out that the Provincial Government was interested in their 
organization. (Their LIP grant has been continuing for 
2-| years.) However, they were requesting that the City give 
financial support for the bus trips so that the Provincial 
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Government would not have to finance them 100^. The organization 
advised that the Provincial Government favoured a 50/50 cost 
sharing split. 

Mr. Purdy, Social Planning Department, advised that his 

department has urged Lookout to become affiliated with 

an existing organization. His department has confirmed 

that the services Lookout provides are very necessary. 

He further suggested that this service could be co-ordinated 

with the Parks Board. It was pointed out that this service 

only touches a small portion of the population. 

The Chainiian stated that the Committee is looking for organi- 
zations which will remain established and continue providing 
a useful service. He also advised that he would like the 
Social Planning Department to look into long range plans of 
such organizations. 

Following further discussions your Committee 
RECOMMENDED 

THAT a grant in the amount of $400 per month for a 
two-month period, starting April 1, 1974, be approved for 
the purpose of enabling Lookout to continue and expand its 
bus tours. (The end of this two-month period will coincide 
with the termination of the LIP grant) ; 

FURTHER that an additional civic grant of $400 per month 
be provided to Lookout for the period of June 1, 1974, to 
December 31, 1974, on condition that the Department of Human 
Resources finances the Lookout organization in whole or in 
part; 

FURTHER that the Director of Social Planning report back 
to the Standing Committee on Social Services in two month's 
time with an evaluation of the bus tours as part of the 
program for senior citizens, and how this program could be 
co-ordinated with the Parks Board. 


4. Y.W.C.A. & Vancouver Rental Aid 
Housing Relocation Proposals 

City Council, at its meeting on January 22, 1974, approved the 
following recommendations of the Standing Committee on Social 
Services : 

"THAT Council endorse the principle of a continuing 
housing relocation service for the City of Vancouver; 
and 

FURTHER that the Director of Social Planning be 
instructed to meet representatives of the Rental 
Aid and the YWCA Rooms Registry, to explore whether 
or not a formal relationship could be established 
between the two groups with respect to joint 
operation of a single housing relocation service. 
For early report back to the Committee." 

The Director of Social Planning submitted the attached report 
dated March 11, 1974, for the Committee's consideration. 
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This report reviews the strengths and weaknesses of both 
the YWCA and Vancouver Rental Aid Housing Registries and 
points out that while both parties recognized the strengths 
and weaknesses of the other; neither could agree on a decision 
making and working arrangement that would allow a combination 
of strengths to be realized in one service. The report 
concludes by recommending separate budgets for both 
organizations. 

The Chairman advised that the objective of the City of 
Vancouver was to have established a single community 
based rental agency dealing with information channelled 
to and from the information centres. It was noted that 
if Rental Aid were to have one full-time person in every 
information centre the grant would not be sufficient, however, 
to have one or two people whose job it is to train people in 
the information offices to register and handle inquiries and 
to send those inquiries to the central office, would be more 
desirable. It was also noted that Rental Aid is presently 
operating on a LIP grant, and receives no funds from the 
City. Also, that as of September 1973, YWCA has been 
receiving interim funding from the Provincial Government 
with the understanding that they obtain a cost sharing 
fomula with the City of Vancouver. 

The follox'/ing resolution resulted in a tie vote and is there- 
fore submitted for Council's CONSIDERATION ; 

"THAT the YWCA be given a grant of $40,000 (As per 
budget attached in Appendix I of Social Planning 
Department report on YWCA & Vancouver Rental Aid 
Housing Relocation Proposals dated March 11, 1974) 
to develop and expand their present housing registry and 
relocation services over the next 12 months. 

FURTHER THAT YWCA grant be conditional on agreement 
from them to : 

a) extend service priorities to senior citizens, 
handicapped persons, families on low and fixed 
incomes, and persons in emergency situations. 

b) through Rental Aid, make all housing listings 
and related services available to the various 
local housing registries in City Information 
Centres . 

(That this grant also be conditional upon 
appropriate sharing arrangements with the 
Provincial Government as suggested in 
Appendix II of the Social Planning Department 
report on YWCA & Vancouver Rental Aid Housing 
Relocation Proposals dated March 11, 1974). 


RECOMMENDATION 

THAT Vancouver Rental Aid be given a City Grant of 
$33,310 (for budget particulars see Appendix I of 
Social Planning Department report on YWCA & Vancouver 
Rental Aid Housing Relocation Proposals dated March 
11, 1974) to develop and expand their programs 
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of placing VOP volunteers in local Information Centres, in 
providing co-ordination of such local services. 

FURTHER THAT Vancouver Rental Aid grants be conditional on 
agreement from them to : 

a) work towards the development of community based 
voluntary housing registries in Vancouver's 
various local areas. 

b) act as the liaison between the housing registries 
in various Information Centres and the central 
registry and services offered by the YWCA. 

(That this grant also be conditional upon 
appropriate sharing arrangements with the 
Provincial Government as suggested in Appendix 
II of Social Planning Department report on 
YWCA & Vancouver Rental Aid Housing Relocation 
Proposals dated March 11, 1974). 


INFORMATION 


5 . Emergency Accommodation 

At the meeting of the Standing Committee on Social Services 
of February 7, when your Committee was dealing with emergency 
accommodation services operated by the Provincial Government 
Alderman Gibson undertook to look into the matter of using 
armed forces accommodation at Jericho, for report back to this 
Committee. 

Your Committee was advised that following discussions with 
the Armed Forces regarding the possible use of their buildings 
for emergency accommodation, they do not have any housing space 
available. 


The meeting adjourned at approximately 3 00 p.m. 

FOR CCui'iCiL ACTION SEE ^m.[^)J..ZzJd~^ 
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STANDING COMMITTEE OF COUNCIL 
ON WATERFRONT 


March U, 1974 


A meeting of the Standing Committee of Council on Waterfront 
was held on Thursday, March 14, 1974, in the No.l Committee Room, 
third floor. City Hall, at approximately 3 00 p.m. 


PRESENT: Alderman Pendakur (Chairman) 
Alderman Linnell 
Alderman Massey 
Alderman Gibson 
Commissioner DuMoulin 

COMMITTEE 

CLERK : T. Burns 


Minutes of the meeting of January 31 > 1974, were adopted. 


INFORMATION 


1 . Marathon Realty Proposal for City Centre Waterfront 
History 

Following the formation of the City Waterfront Committee 
in January 1973 the Marathon Consultant Group was formed 
in February to deyelop ideals for waterfront deyelopment 
and to consider yarious land usages. The Federal-Municipal 
Waterfront Study was announced in May 1973 and interim 
guidelines established for waterfront deyelopment by the 
Municipal Waterfront Committee in June 1973- 

The first Marathon presentation to the Waterfront Committee 
was made in June 1973. At this meeting Marathon confirmed 
agreement with the interim guidelines and identified 
specific land usages within the City Centre Waterfront. 

Proposed usages - Hotel 

- Tower II Project 200 

- B.C. Telephone proposal 

- Pier B & C rehabilitation 

- C.P.R. Station rehabilitation 

- Gastown block 

The second Marathon presentation in August 1973 further 
elaborated on planning guidelines and suggested yehicular 
and pedestrian systems for the area which were approyed 
in principle by the Committee which also requested 
consideration for ferry and interurban transit as well 
as preseryation of the C.P.R. Station, Pier B & C and the 
Immigration Building. 


cont'd 
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Clause No.l continued 


The first study by Marathon was received in December 1973; 
the second study in March 1974. 


Mr. J. McLernon and Mr. A. Parker, Marathon Realty represen- 
tatives, were invited to inform the Committee of their present 
plans. Mr. McLernon, by means of a scale model drawings 
slides and a brochure on the third stage study (distributed 
to members of Council on Friday, March 15) diagramed his 
proposals. He informed the Committee the work had begun on 
the Gastown Block. He noted that maximum pedestrian linkage 
between the city and the waters edge was an important 
objective and that Granville Square was the key to this 
objective and the heart of the development project. The 
three major structures, the C.P.R. Hotel, the B.C. Telephone 
Building and the 2nd Tower for Granville Square all have clients 
committed to the development providing early approval can be 
obtained. Construction could commence by the end of the year 
with completion dates within a 3-5 year time frame. The 
proposed park could be co-ordinated within the same time frame 
as the hotel construction. 

With regard to Piers B & C, co-ordination is required with 
the National Harbours Board to develop this phase of the 
project either for renovation or rebuilding. 

The C.P.R. Station will be the hub of the total transit 
system, rail, ferry, interurban, rapid transit, etc., and 
co-ordination with the C.P.R., Bureau of transit services 
and the National Harbours Board is required to establish a 
workable development program which can be integrated into 
the main project. Resolution on this item is critical to 
the project. 

Mr. McLernon referred to vehicular traffic flow and 
environmental studies which have taken place and are 
continuing. He requested further guidelines from the 
Committee. 

The Chairman suggested that, because of the size and 
scope of the project no decisions or proposals would be 
made at this meeting. He indicated that the project 
should be reviewed in detail by city staff and their 
reports be submitted to the Committee within three weeks. 

Mr. D. Mann, making comment on the presentation, raised issue 
on a number of points and presented eight questions for the 
Committee's consideration. 

Mr. Spaxman spoke briefly on the traffic constraints and 
the need for integration of the transit system. 

RESOLVED 

That the Marathon Realty Report (Phase 3) be referred 
to the Board of Administration for review, in consultation 
with appropriate officials and the Bureau of Transit, for 
report back to the Standing Committee on Waterfront with 
comments in three weeks time, at which time the Committee 
would give further consideration to the proposal. 

Further that the Chairman of the Standing Committee on 
Waterfront write to the Port Authority to obtain comments ■ 
from their Land Use and Environment Committee for this report. 


cont ' d 
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2. D.P.A. No. 65814 and No. 65816 
2115 Commissioner Street 

B.C. Ice and Cold Storage Ltd. 

In accordance with agreed on procedure, the Director of Planning, 
under date of March 12, 1974, reported that development permit appli- 
cations have been received from Dominion Construction Ltd., on behalf 
of B.C. Ice & Cold Storage Ltd., to add to the existing buildings. 

One of the additions is an enclosing reconstructed transfer 
platform between a 2-storey and a 3 and 4 storey building. 

The second addition is a two-storey building (33' x 98 '6") which 
will create an enlarged fish-processing area on the main floor and 
additional offices on the second floor. 

The Director of Planning in his report recommended that the 
Committee approve the processing of these development permit appli- 
cations in the usual manner. 

RESOLVED 

THAT consideration of the Director of Planning ' s report dated 
March 12, 1974 on Development Permit Applications No. 65814 
and No. 65816 be deferred to the next meeting of this Committee 
and that these development permit applications be referred to 
the Project Manager for consideration and report back to the 
next meeting of the Committee. 

3. D.P.A. No. 65844 

2415 Commissioner Street 

Passenger Facilities at Terminal Dock 

In accordance with agreed on procedure, the Director of Planning, 
under date of March 12, 1974, advised that development permit appli- 
cation No. 65844 has been received from Mr. E. Geisler, architect, on 
behalf of Empire Stevedoring Co. Ltd., requesting to use the existing 
building as a passenger terminal during the summer months. 

The Director of Planning, in his report, recommended that the 
Committee approve the processing of this development permit applica- 
tion in the usual manner. 

The Chairman noted that Council recently authorized the Corpora- 
tion Counsel to appeal the Court of Revision decision with respect to 
property taxes to the City by Empire Stevedoring Co. Ltd. It was 
agreed that before a decision is made with respect to this develop- 
ment permit application, your Committee should have before it for 
consideration a report from the Corporation Counsel with respect to 
any possible legal implications re this development permit applica- 
tion . 

RESOLVED 

THAT consideration of the Director of Planning ' s report dated 
March 12, 1974 on Development Permit Application No. 65844 be 
deferred and that this matter be referred to the Corporation 
Counsel for report back to the next meeting of the Committee 
on any possible legal implications for the City with respect 
to this application; 

cont ' d .... 
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FURTHER THAT this development permit application be referred 
to the Project Manager for consideration and report back to the 
next meeting of the Committee. 


The meeting adjourned at approximately 4:40 p.m. 


********** 


FOR COUNCIL ACTION SEE PAGE(S) iS'.... 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON HOUSING 


March 19, 1974 


A meeting of the Standing Committee of Council on Housing was 
held in the #1 Committee Room, third floor, City Hall, on Tuesday, 
March 19, 1974, at approximately 10:30 a.m. 

PRESENT : Alderman Harcourt (Chairman) 

Alderman Rankin 
Alderman Massey 
Alderman Volrich 


COMMITTEE 

CLERK : R. Demofsky 


The Minutes of the meeting on February 26, 1974, were adopted. 


INFORMATION 


Progress Report : Enforcement of Fire Bylaw in Skid Road 

An interim report on hotel upgrading dated March l8, 1974, was 
submitted by the Fire Chief for the Committee's consideration. 

This report reviewed the number of hotels the Fire Wardens 
Branch has dealt with since January 1, 1974, the progress 
being made and some of the problems being encountered in 
enforcing the Fire Bylaw. In his report the Fire Chief 
referred to the problem of getting tenders from Sprinkler 
Companies due to the shortage of qualified Sprinkler Companies 
in the City, and the Chairman suggested setting up a meeting 
with the Fire Chief, Sprinkler Companies and the Standing 
Committee on Housing to clarify the present situation. 

The Fire Chief stated that a very close watch is being kept on 
the progress of each hotel with regard to the 60 days 
reinspection. Also that he felt most of these hotels have made 
a sincere effort to obtain sprinkler tenders. However, he did 
point out that there were 8 hotels which expressed a hostile 
attitude towards the Fire Bylaw requirements and 3 had indicated 
that they will resist to the point of court action. 

It was noted that the deadline for having sprinklers installed 
in hotels is July 1, 1974. 

The Director of Environmental Health reported that out of the 
total 7,000 rooms available in Skid Road Area approximately 
SOO have been closed over the past three years. He further 
noted that general clean up requests on the part of his 
department have caused landlords to give vacate notices to 
tenants and close the rooms. 


cont ' d 
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Clause No.l continued 


The Medical Health Officer reported that room closures are 
escalating because of Fire Bylaw enforcement, but despite 
this his department will continue stringent enforcement of 
this Bylaw. He advised that many hotels must be upgraded 
considerably and this could cost as much as $500 per room. 

Your Committee expressed satisfaction with the progress to 
date and instructed the Fire Chief and Medical Health Officer 
to maintain the present level of bylaw enforcement. 

Following further discussions your Committee 

RESOLVED 

That the Chairman be instructed to write to those 
hotel owners who showed a hostile attitude towards complying 
with the Fire Bylaw requirements, advising that they will not 
be given any consideration after July 1, 1974, the due date 
for enforcing the Fire Bylaw. 

Further that the report of the Fire Chief dated March iS, 
1974, on hotel upgrading be received. 


2. Anchor Hotel 

At the meeting of the Standing Committee on Housing on February 
26, 1974, your Committee resolved 

"THAT further consideration of this matter be deferred 
pending report back from the Director of Environmental 
Health in one month's time on further improvement in 
the management of the Anchor Hotel." 

The Director of Environmental Health reported that on reinspection 
of the Anchor Hotel progress was still in effect to improve 
livability. The clean up was still proceeding on the third floor. 
He noted that 20 new mattresses had been ordered but no bedding 
orders had been placed. He has received no major commitment 
from the hotel, to date, as to when their standards will reach 
the desired level required by the Lodging House Bylaw. He 
advised that food storage and refrigeration (2 cu. ft. per room 
as in new Lodging House Bylaw) would have to be installed in 
some rooms, and also that renovations were required in the two 
community kitchens (replace sinks etc.) representing an approxi- 
mate cost of $20,000. The Medical Health Officer reported that 
laundry and reading rooms were also required and would represent 
additional expenses. It was noted that many of the Skid Road 
hotels were purchased several years ago and very few, if any, 
renovations have been done to them. Mr. Wohlgemuth, Manager of 
the Anchor Hotel, advised that he has taken delivery of 20 new 
mattresses and that he has a standing order for good secondhand 
mattresses to be delivered when they are available. He felt 
that he was doing everything he could to confer with the Bylaw 
within his financial means. 


Following brief discussions your Committee 
RESOLVED 

That the Director of Environmental Health together with 
the Manager of the Anchor Hotel prepare for report back to the 
Standing Committee on Housing a schedule outlining the time 
required to obtain proper matresses, proper remodelling of 
community kitchen facilities and to achieve satisfactory 
compliance with the Lodging House Bylaw. 


cont' d 
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Clause No. 2 continued 


Further that the Director of Environmental Health submit 
to the Standing Committee on Housing a report on other hotels 
in the Skid Road Area detailing the time required by these 
hotels to meet requirements of the Lodging House Bylaw. 

3. a) Skid Road - Communication of Requirements of New Lodging 
House Bylaw to Chinese-Speaking Lodging House Operators 
in the Downtown Eastside 


Lynne Phipps, a community worker with the 1st United 
Church, submitted a brief dated March iS, 1974, for 
the Committee's consideration. This report outlines 
that Chinese-speaking Lodging House Operators in the 
Downtown Eastside were unaware of the requirements of 
the new Lodging House Bylaw due to the language barrier. 

It was noted that amendments to the Lodging House Bylaw 
was still with the City Prosecutor, and as soon as he 
finished with them, the Lodging House Bylaw could be 
printed in large volume and distributed to lodging house 
owners. Following a brief discussion your Committee 

RESOLVED 

That the Medical Health Officer in conjunction with 
the Fire Chief organize a translated instructional 
workshop on the new Lodging House Bylaw for the Chinese- 
speaking Lodging House Operators in the Downtown Eastside 
area, to ensure that these operators are aware of the 
requirements outlined in the new Lodging House Bylaw. 


b) Petition to Remove Section 7(f) from the Lodging House 
Bylaw 

Lynne Phipps submitted a brief dated March l8, 1974, for 
the Committee's consideration. Also, she submitted a 
petition signed by approximately 1,100 residents and 
workers of the Downtown Eastside area who want the 
Lodging House Bylaw to be strictly enforced. Also, 
because Section 7(f) cannot be strictly enforced it 
should be withdrawn from the Lodging House Bylaw. 

The brief claims that 77^ of the rooms in this area are 
sleeping rooms, without provisions for cooking or refrigeration 
and thus affected by Section 7(f) [Section 7(f) of the 
Lodging House Bylaw states that "no person shall store 
perishable food in any sleeping units"]. The people living 
in them are on social assistance and only receive $2.14 per 
day and consequently cannot afford rooms with cooking and 
refrigeration facilities. Lynne Phipps in support of the 
brief suggested that the Bylaw, as written, should be a 
standard of enforcement and that if a clause cannot be 
enforced it should not be in the Bylaw. 

The Director of Environmental Health advised that stringent 
enforcement is extremely difficult with people having hot 
plates in their rooms. He also stated that he was aware 
of these hot plates in sleeping rooms, but was mainly con- 
cerned about storage of perishable foods (food which supports 
the growth of micro-organisms) without refrigeration, however. 


cont ' d 
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Clause No. 3(b) continued 

a real effort has been made to upgrade the standards in these 
rooms. He further stated that the Bylaw would not be enforced 
to the degree to cause undue hardship to anyone and he had not 
yet prepare a policy of enforcement for the inspectors to use 
as guidelines. 

The Chairman stated that it is premature to make a major decision 
on this matter at this time. Following further discussions your 
Committee 

RESOLVED 

That the request of the petitioners to have Section 7(f) 
of the Lodging House Bylaw removed be tabled for 90 days in 
order to await reaction from landlords and tenants to the 
new Lodging House Bylaw. 

RECOMMENDATION 

4. Semlin Drive Family Housing Scheme 

At a meeting of the Standing Committee on Housing on October l6, 
1973, your Committee resolved 

"THAT the Director of Housing of G.V.R.D. investigate the 
possibilities of developing low rental housing on City- 
owned sites on the 

a) S/E corner of Triumph and Semlin Streets 

b) N/E corner of Pandora and Semlin Streets 

c) S/E corner of Pandora and Semlin Streets." 

The Director of Housing, G.V.R.D., presented your Committee with 
sketches of proposed plans for low rental family housing in this 
area. Following a brief discussion your Committee 

RECOMMENDED 

That Council approve in principle the sale of the following 
City-owned lands for a price of $225,000 to G.V.R.D. for the 
developments of low rental family housing: 

(i) S/S of Triumph Street between Semlin and Lakewood 
Drive; Lots 1-3, Block 29, D.L. 1^4 

(ii) N/S of Pandora Street between Semlin and Lakewood 
Drive; Lots 14 - l6. Block 29, D.L. 184. 


The meeting adjourned at approximately 12:00 p.m. 

FOR COUNCIL ACTiO^J SEE PAGE(S) Z££./£ 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON SOCIAL SERVICES 


March 21, 1974 


A meeting of the Standing Committee of Council on Social Services 
was held in the No.l Committee Room, third floor. City Hall, on 
Thursday, March 21, 1974, at approximately 1:30 p.m. 

PRESENT : Alderman Rankin (Chairman) 
Alderman Hardwick 
Alderman Marzari 

ABSENT : Alderman Gibson 

CLERK : R. Demofsky 


The Minutes of the March 7, 1974, meeting were adopted. 


RECOMMENDATION 


1. Mental Patients Association 

At a meeting of the Standing Committee on Social Services on 
February 28, 1974, your Committee recommended: 

"THAT the Director of Permits & Licenses report back to 
the Committee in three week's time on a proposed new 
definition within the Zoning and Development Bylaw to 
permit the Mental Patients Association to operate half- 
way houses in single family areas: this definition to only 
require compliance with those City regulations which affect 
health and safety." 

This recommendation was adopted by City Council on March 12, 
1974. 

The Director of Permits & Licenses submitted a report dated 
March l8, 1974, for the Committee's consideration. This 
report suggests a definition for rehabilitation homes and 
concludes by stating that for immediate solution to the 
problem it is suggested that the Mental Patients Association 
occupy their homes as single family dwellings as presently 
defined in the Zoning and Devleopment Bylaw, or if the 
properties are situated in an RT-2 or RM-3 District, application 
be made for a Development Permit for a boarding house, prior to 
the building being used as such. 

Following brief discussions, your Committee 

RECOMMENDED 

THAT Council adopt in principle the report of the Director 
of Permits & Licenses dated March l8, 1974- 
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FURTHER THAT this report be referred to the Director of 
Planning and Corporation Counsel to be appropriately- 
phrased and an amendment to the Zoning and Development 
Bylaw be submitted for Council's consideration. 


2. Coast Foundation Society 

Peter Tomlinson, Director of Coast Foundation Society, submitted 
a letter dated February 7, 1974, for the Committee's consideration, 
requesting the City of Vancouver to lease to C.F.S. a house in the 
area bounded by Oaic Street, Alma Road, Cornwall and 12th Avenues 
for conversion into an Activity Centre. 

The Supervisor of Property & Insurance also submitted a report 
dated March 5» 1974, for the Committee's consideration. This 
report advised that the City does not have a vacant building 
within the specified area, nor an extension of the area. 

Mr. Tomlinson advised that in lieu of the City having no homes 
available to lease, C.F.S. has contacted C.M.H.C. re mortgage 
of an Activity Centre. He stated that C.M.H.C. will mortgage 
2/3 of this project and that the Department of Recreation and 
Conservation will mortgage l/3. (However, the Provincial 
Government has made no definite commitment to date.) However, 
the City of Vancouver must first approve this project in principle. 

In response to a question from your Committee Mr. Tomlinson noted 
that the services of Mental Patients Association and Coast 
Foundation Society overlap to a very small extent (approximately 5/^) • 

He stated that the M.P.A. deals mostly with younger people while 
C.F.S. deals with people of ages 35 to 65. The Medical Health 
Officer stated that C.F.S. was an extending variety of care 
resource. The Medical Health Officer and Dr. McQueen, Director 
of Mental Health, heartily endorsed C.F.S. and stated it was 
a good organization providing a valuable community need. 

Following further discussions your Committee 

RECOMMENDED 

THAT Council approve in principle the Coast Foundation Society 
program for self-help rehabilitation to residents of psychiatric 
boarding homes in Vancouver. 

INFORMATION 

3 . Request for Space in North Area Unit Building 

A letter dated February 27, 1974, was submitted by the Child Care 
Foundation requesting space in the North Area Unit Building for 
office space, meetings, and child care during these meetings. 
The Medical HeaDth Officer advised that Dr. Sanders of the Norf' 
Area Unit wanted to consider all requests for space in the North 
Unit before making a decision. Also, the staff and services 
provided from the North Unit are extending, and by June there will 
not be enough space. 


cont' d 
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A representative of Child Care Foundation advised that this 
organization consisted of all parental co-ops, information 
centres, etc., who are involved in child care. They presently 
operate in the Lower Mainland but hope to spread their services 
throughout the Province in future. It was noted that C.C.F. is 
a federation of various groups and due to the time required 
for each group to pass the relevant resolutions (re affiliation) 
they are still unincorporated. However, later this year the 
organization would be incorporated and at that time would have 
a better chance of securing operating grants to lease space. 

The Chairman suggested that C.C.F. locate a modest office in 
telephone set up and report back to this Committee with a 
proposal by September. At that time the Committee will consider 
this matter further. 

Following brief discussions your Committee 
RESOLVED 

THAT the delegation from Child Care Federation be approved. 


RECOMMENDATION 


4. Management of West End Services Centre 

At a meeting of the Standing Committee on Social Services on 
February 20, 1974, your Committee resolved: 

"A. THAT the Manager and Management Team of the West End 
Community Services Centre submit to the Standing 
Committee on Social Services as soon as possible a 
budget detailing the items necessary to improve the 
delivery of service to the public, e.g. security staff, 
receptionist, upgrading and carpet for front area; 

B. THAT the Manager and Management Team of the West End 
Community Services Centre submit to the Standing 
Committee on Social Services in one month's time a 
report outlining the objectives of the Unit, proposed 
terras of reference of Manager's job, including to whom 
or where he is to report. There should also be a report 
back on objectives of the various departments and 
agencies operating out of the West End Community Services 
Centre to assist the Manager and Management Team in 
relating management at the unit level to departmental 
objectives. " 

A report was submitted by the Management Team of the West End 
Services Centre dated March 19, 1974, for the Committee's 
consideration. (A copy of this report is on file in the City 
Clerk's Office.) 

Part I of this report contains an itemized capital budget for 
physical improvement of the building, and specific definition 
of additional clerical and security personnel required for the 
immediate upgrading of the facility. The total amount of this 
budget is approximately $15 > 000. 


cont ' d 
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Part II contains a proposed management philosophy and terms of 
reference for the West End Services Centre. 

Part III contains a specific definition of additional professional 
staff required to adequately service the current case load of 
existing services at the Centre. Furthermore, a thorough and 
comprehensive study of health care and social services in the 
West End is proposed, as well as a development of an on-going 
evaluation of service programs operating out of the centre. 
This report also points out that the integration of health care 
and social services at the local area level will greatly depend 
upon the spirit of cooperation of the staff of the facility, 
and their desire to make it a completely successful operation. 
Therefore, it is necessary for the Manager of the Centre to 
exercise a final choice over the selection of personnel to be 
working at the facility. 

Mr. Dunbar of the present Management Team advised that the planning 
and management process of such a facility should have three 
inherent characteristics; perceptivity, creativity and flexibility. 
He stated that this Centre is located right in the community and 
to function effectively should be responsive to the community's 
needs. 

The Medical Health Officer suggested that the budget of this 
Centre should be unified. In this way there is one budget 
covering all the expenses of the departments operating out of 
the West End Services Centre. 

Commissioner Ryan pointed out that the management role is two- fold: 

(i) A management of physical plan; 

(ii) Integrating of staff and facilities. 

He advised that as far as physical plan management is concerned 
the major user of the centre is usually responsible. Also, that 
he was not in favour of appointing a manager to manage the 10 
(or less) people working in this centre. However, a co-ordinator 
is important. 

The Chairman advised he was in favour of a working manager who 
had ful] control of this service centre. 

Following further discussion your Committee 

RECOMMENDED 

THAT the report be received and referred to the Board of 
Administration for consideration and discussion with the 
departments involved, for report back to the Standing 
Committee on Social Services as soon as possible. 


INFORMATION 


5 . Killarnev Community Centre 

At a meeting of the Standing Committee on Social Services and 
Finance and Administration of January 24, 1974, it was 
recommended : 

"THAT Council approve in advance of 1974 Parks Board 
Budget: 

cont'd 
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(a) The establishment of a recreational complex manager 
at the Killarney Community Centre to co-ordinate and 
manage on a full time basis, the centre, pool, rink, 
and related programs in Killarney Secondary School, 
feeder schools and Community Halls, with salary and 
classification to be determined by the Board of 
Administrat ion . 

(b) The establishment of two additional permanent community 
workers at Killarney Community Centre and one temporary 
recreational worker for a period of one year, with 
salary and classification to be determined by the Board 
of Administration. 

(c) An interim budget of $3,500 for supplies, etc. for the 
Killarney Community Centre. 

FURTHER THAT Council instruct the Board of Administration 
to expedite classification, salary and appointment of the 
3 community workers referred to in (b) above. 

This recommendation was approved by City Council on February 
5, 1974. 

When questioned why the staff has not yet been hired Commissioner 
Ryan advised that the matter of classification was presently before 
the Parks Board. 


The meeting adjourned at approximately 3:40 p.m. 


FOR COUNCIL ACTION SEE PA6E(S)./4<f /Z.- 
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REPORT TO COUNCIL 

STANDING COMI^-ITTEE OF CO™CIL ON 
FINANCE & ADMINISTRATION 

March 21, 1974 

A meeting of the Standing Committee on Finance and Administration 
was held in No. 2 Committee Room, Third Floor, City Hall, on Thursday 
March 21, 1974 at 1:30 p.m. 

PRESENT: Alderman Bowers (Chairman) 

Alderman Ilarcourt 
Alderman Volrich 
Alderman Linnell 

CLERK: Marilyn Clark 


The Minutes of the "In Camera" meeting dated February 28, 1974 and 
Special Meeting on Store Closing Hours dated March 12, 1974 were 
adopted . 


RECOMMENDATION AND CONSIDERATION: 


1. Cultural Grants 


In dealing with cultural grants this day, your Committee had 
for its information a report from the Director of Social Planning for 
consideration and a letter from the Director of Finance in regard to 
the Vancouver Art Gallery grant request, both of which are attached. 

Following discussion, your Committee took action as follows and 
RECOMI'lENDS the following grants be approved: 

Name of 1974 1973 1974 

Organization Request Grant Recommendation 

Early Music Society 4,000 1,500 1,800 

New Music Society 2,000 - 500 

Chamber Choir 3,000 500 600 

*Gallery Singers 635 125 635 

* Condition : 

One hundred and thirty-five dollars to be used to defray half 
the cost of the rental of the Playhouse Theatre for performances 
and $500 for the purchase of 125 tickets for each of four concerts 
at senior citizens' rates of $4 each. 

City Hall Choristers 350 350 350 

Anna Wyman (unspecified) - 3,00 

Paula Ross 15,863 - 500 

Vancouver Opera Assoc. 27,000 15,000 16,800 

♦Playhouse Theatre 45,000 30,000 33,600 

**This grant for the 1974-75 operating season. 

City Stage 9,110 5,000 8,000 

(The Director of Social Planning to discuss with City Stage the 
possibility of outdoor performances on the Granville Mall.) 


Theatre in the Park 

5 

,000 

2 

,500 

2 

,000 

Shakespeare in the Park 

7 

,500 

5 

,000 

2 

,500 

Tamahnous Theatre Workshop 

2 

,000 




500 

New Play Centre 

5 

,000 




500 

Arts Club Theatre Society 

10 

,000 




500 

Native Daughters 


600 


600 


600 

Community Music School 

10 

,000 

8 

,500 

9 

,500 


(If possible this general grant to be used to make bursaries 
available . ) 

Cont'd . . . 
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Name of 1974 1973 1974 

Organization Request Grant Recommendation 

Jr. Club for Performing 

Arts 1,000 - 1,000 

Vancouver East Cultural 

Centre 25,600 29,400 25,600 


B. In the case of the Vancouver Art Gallery, the Committee had 
for its consideration a memo from the Director of Finance. The 
Committee RECOMMENDS : 

THAT an amount of $155,050 be granted the Vancouver Art Gallery, 
$150,269 to be provided for operating costs and $4,781 for major 
repairs, new and non-recurring, and 

FURTHER THAT the Art Gallery be notified that $979 of unexpended 
City funds from the 1973 grant is still on hand. 

C. The recommendation of the Director of Social Planning, that a 
$500 grant be provided the Metropolitan Co-operative was tabled 
pending a report from the Director of Finance on the tax exempt status 
of this group as a non-profit society. 

D. The grant request of the Vancouver Symphony Society was deferred 
pending hearing of that group at the meeting of this Committee on 
April 4, 1974. 

E . Your Committee 
RECOMMENDS : 

THAT grants not be provided the following organizations; 

1974 Request 


Vancouver Radio Orchestra 1,500 

Trinidad Cavaliers 1,500 

Ballet Horizons 3,820 

Breadbakers Puppets 2,400 

Community Arts Council 100 

Metro Community Council 1,500 
Media Free Press (unspecified) 
F. CONSIDERATION: 


In dealing with the grant request from the Kiwanis Club, the 
motion put to the Committee to grant $400 resulted in a tie vote 
and therefore, is submitted for Council CONSIDERATION. 


RECOMMENDATION ; 

2 . Store Closing Hours 

A special meeting of the Finance and Administration Committee 
was held in the Council Chamber on March 12, 1974 to hear delegations 
in respect to the above. There was at that meeting overwhelming 
support for the retention of the existing Shops Closing By-law. The 
decision on the matter was referred to a future meeting of the Committee 
for final determination. Enforcement of the present by-law, it was 
agreed, is very difficult. However the majority of the people speaking 
to the issue indicated they wanted no change. 

Men's hairstylists were the one group of shop keepers attending 
that March 12, 1974 meeting, who requested a change be made to the 
present by-law. They have been operating within the provision of 
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Part II of the Shops Closing By-law No. 4462, which regulates the 
hours of business of barber shops. This section restricts those hours 
of business to five days in each week and provides for those shops 
to be closed for one whole business day in each and every week of the 
year. 

Your Committee RECOMMENDS : 

THAT no further action be taken in regard to the Shops Closing 
By-law except for Part II which regulates the hours of business 
of barber shops and in that regard the Corporation Counsel be 
instructed to draft an amendment to the by-law which will repeal 
the requirement that barber shops be closed for one full business 
day each week. 

INFORMATION : 

3 . Potential Changes in Taxation Policy 

In October, 19 73 the Finance and Administration Committee 
considered the report of the Director of Finance regarding possible 
changes in taxation policies under the following subject headings: 

ii Special area/special purposes tax - essentially a differential 
mill rate by use and/or area. 

ii) Parking tax - on parking spaces downtown 

iii). Taxation of improvements at 100% of value 

iv) Added value tax - a tax on value added through rezoning 

A staff committee was established with representation from the 
Departments of Finance, Planning, Law and Engineering to pursue these 
items in depth. Because of the work load and staff changes in the 
various departments it will be several months before a report could 
be forthcoming. The Director of Finance, at this meeting, was seeking 
some direction from the Committee. 

Because of the importance of the issue and the far reaching effects, 
the Committee Members felt that there should be input from the community 
in regard to these changes. Discussion centered around whether 
consultants should be hired, whether a commission should be established 
to examine the matter, or whether, perhaps, a joint staff and citizens' 
committee should deal with the issue. 

It was finally RESOLVED: 

THAT the Director of Finance will investigate the possibility 
of hiring consultants to work with the city staff and prepare a 
report for this Committee on i, ii, and iv above and that the 
city staff continue preparation of a report on item iii. 


4 . Dog Pound Operation 

The Standing Committee on Finance and Administration meeting of 
January 24, 1974, while reviewing the budget of the Permits and Licenses 
Department, City Pound section, it was RESOLVED: 

THAT Mr. Bethell be asked to report on the 'patrol of city 
for picking up dogs' and the possibility of saving 30% 
of the amount designated for this service and what changes 
would have to be made in order to implement this saving. 

A report of the Board of Administration dated March 14, 1974 
on the Dog Pound operation was presented to the Committee for its 
consideration this day. 
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The report included comments of the Director of Permits and 
Licenses as follows : 

"The control of dogs in the City has been a continuing problem for 
many years resulting in many complaints from the public. This reached 
a peak during 1972 to the point where Council, on April 10, 1973, 
granted an additional sum of $50,000 to the Pound Budget in order to 
hire more Pound Officers particularly for the summer months, as well 
as other administrative changes. To eliminate the temporary summer 
help, which in effect is reducing the staff to the 1972 level, will 
not give the amount of coverage found to have been necessary in 
1972. Even with the higher level of service, a large number of 
complaints are still being received. 

The fee structure was increased at this time to provide the additional 
sum of money referred to above. This procedure was in keeping with 
the policy which has been in effect for many years whereby license 
fees are set amounts sufficient to cover operating costs. To increase 
the fees again while lowering the service being provided would be a 
change in this concept and could result in Citizen complaints." 

The Committee RESOLVED: 

To receive the report of the Board of Administration and 
expressed their satisfaction with the operation as it 
presently stands. 


5. Analysis of City's Accident Cost Experience from 1969 to 
Date and Activities of Safety Division 

The Board of Administration report dated March 18, 197 4 was 
received following the request of the Finance and Administration 
Committee at their meeting of October 4, 1973 for such a report. The 
report included history, activities and cost of the Safety Division 
of the Personnel Services Department. 


It was RESOLVED: 


THAT the report of the Board of Administration submitted for 
information be received. 


Note: Time of meetings: 

It was determined that the next two meetings of the Committee 
to be held April 4 and April 11, begin at 1:00 p.m. in order 
that cultural grant appeals and departmental budget appeals 
may be fully heard. 


The meeting adjourned at approximately 3:20 p.m. 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON CIVIC DEVELOPMENT 


March 21, 1974 


A meeting of the Standing Committee of Council on Civic 
Development was held on Thursday, March 21, 1974 at approximately 
3:40 p.m. in the No. 1 Committee Room, third floor. City Hall. 

PRESENT: Alderman Hardwick (Chairman) 

Alderman Bowers 
Alderman Massey 

ABSENT : Alderman Pendakur 

ALSO PRESENT : Alderman Rankin 

CLERK: M. Kinsella 


INFORMj^iTION 

1 . Meeting with Citizens ' Committee on Langara 

The Civic Development Committee, at a public meeting on Decem- 
ber 17, 1973, established a Citizens' Committee to act in an advisory 
capacity to the Standing Committee and to Council re development of 
Langara lands . 

Representatives of the Citizens Committee on Langara discussed 
with the Committee their present position with respect to the pro- 
posed development of Langara lands. The Citizens Committee is con- 
cerned that the present plans for development Langara, e.g. an ice 
rink, Y.M.C.A. complex, cultural centre, etc., could result in over 
development of the area and could interfere with other outdoor recrea- 
tion facilities such as trails, lawn bowling etc. The Citizens' Com- 
mittee also urged that Council reconsider its decision to develop 
twenty acres of housing at Langara until other means of raising the 
$4.5 million have been fully explored. 

Mr. Pulle, Chairman of the Committee, advised that they have 
been actively exploring with their local M.P. and M.L.A. the possi- 
bility of Federal-Provincial assistance in maintaining the total 
area for recreational use. Mr. Pulle suggested that the present 
timing re the development of the lands — a public hearing in July 
and re-payment of the $4.5 million to the City by December — places 
a number of difficult restrictions upon the Committee with respect to 
developing plans for alternate development proposals; undertaking a 
community survey of recreation needs for the area etc. 

Another concern of the Committee is lack of funds to ensure 
active community participation with respect to any development of 
the lands, public notices etc. The Chairman advised that Council on 
March 19, 1974 approved a recommendation of the Director of Planning 
in his report dated March 14, 1974 on Langara Consultants, Terms of 
Reference, with respect to approval of an additional amount of up 
to $5,000 for special consultants and suggested that some of this 
money might be made available for expenses incurred with respect to 
public meetings. 

cont ' d . . . 
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Other members of the Citizens Committee spoke in support of the 
Committee's position on development of the Langara lands. In addition, 
Mrs. H. Moran, representative of Golfers, asked for and received 
assurance from civic officials that the proposed golf course will be 
regulation size (6,000'). 

The Citizens' Committee also submitted the following time-table 
with respect to development of these la,nds: 


Now 


April 


IS 


May 


15 


15 


June 


12 


July 


March 18, 1974 



Waisman to produce drawings, concepts and related figures 
for some alternatives. 

Preliminary contact (through students groups, recreation 
people, and the Committee) 

Preparation of needed data and facts and fip.ures 

Preparation of publicity material 

First set of proposals, drawings, figures 
made available from Waisman 

-possible preparation of printed material for distribution 


-meetinps with groups on attached list 
and with others, as requested 

-Committee members and/or Waisman to 
explain drawings and prof)Osals and 
to get "gut" reactions. 

-mention to be made of May IStli 
meeting at all of these meetings 


Ma y 1st, 10 74 

posters, newspaper 
ads , publ ic 
service ann. etc. 
to pul)licize 
May IStli meeting. 


T.V. program to present proposals and publicize meeting (Channel in) 
PUBLIC MHETING (V.C.C. LANGA R-M 

-got "gut" reactions of people to proposals and modify as necessary 
-generate NEWS stories from meeting for T.V., radio, papers 
-possible radio talk shows 

-start posters, mailings to groups interested, ads, public service 
announcements etc. 


PUBLIC MEr.TING (V.C.C. LANGARA ) 
-present modified proposals, get further reaction 
-get opinions on order of preference among proposals 


i 


possibility of further meetings, development of 
implementation study 


*N.B. Council Civic Development Committee to be involved 
throughout, as they see fit. 


Cont ' d 
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RESOLVED 

THAT the Standing Committee on Civic Development concurs with 
the time-table for development of Langara lands as submitted 
by the Citizens ' Committee on Langara and further agrees that 
it will meet further with the Committee prior to the public 
meetings of May 15 and July 12; 

FURTHER THAT the Director of Planning make funds available to 
the Citizens Committee on Langara for any necessary advertising, 
rent of meeting rooms, etc., with respect to these public 
meetings . 

2 . Administration of Heritage Areas 

Under date of March 21, 1974, the Director of Planning submitted 
the following memo on administration of heritage areas: 

■The process of preserving heritage buildings or areas falls 
roughly into two parts. The first part consists of identify- 
ing those areas or buildings and then designating them. The 
second, and perhaps in many ways more difficult part, 
involves securing the continued existence of these areas and 
buildings, seeing that they are well maintained, and that the 
character which caused their designation in the first place 
is consistently upheld. 

With the impending amendment to the City Charter to give the 
City the power to designate heritage buildings or areas, the 
recently established Heritage Advisory Board is the appropriate 
body to carry out the function of identifying and recommending 
any designations on a City-wide basis. The Historic Area 
Advisory Board (HAAB) was originally set up to oversee a 
specific area designated under provincial legislation. It is 
suggested that the second part of heritage preservation should 
continue to be performed in the case of Gastown and Chinatown, 
by Advisory Boards to follow in the tradition of H.A.A.B. It 
is suggested further that there should be two Boards, one for 
Gastown and one for Chinatown, to reflect the different 
characters of the two areas. These Boards would, in fact, 
correspond to Local Area Planning Committees, and would have 
an extended function than purely of heritage preservation. 
The present proposal of the Planning Department is that 
heritage preservation should not be treated as a separate issue 
but should, in fact, be considered as part of a Local Area 
Planning program. 

Some structural changes are appropriate if this general policy 
is to be followed. For example, at the present time, the 
Director of Planning or his nominee is Chairman of the H.A.A.B. 
It seems appropriate that the Board should elect a Chairman 
from among its membership. A Planning Department staff 
member should work with the Board and should act as 
secretary. It might also be appropriate to have a represen- 
tative from each of the two new Boards on the Heritage Board, 
because of the special historical significance of Gastown 
and Chinatown. It would not be appropriate to have represen- 
tation from all Local Area Planning Committees represented on 
the Heritage Board." 


RESOLVED 

THAT the Director of Planning report back to the Standing Com- 
mittee on Civic Development on the composition and function of 
the proposed Gastown and Chinatown Historic Area Planning Com- 
mittee . 
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3 . West End Parking 

The City Engineer submitted a report dated March 5, 1974 on 
West End Parking. This report is directly related to West End Policy 
Guideline #9 

"Increase the use and availability of off-street parking. 
Reduce heavy on-street parking." 

The report put forward a number of proposals with respect to 
revised parking regulations in the West End. These were as follows: 

•a. No change 

Not changing the existing regulations would imply a continuation of the 
high level of street utilization. While various external factors may 
affect the level of car ownership, it would be more reasonable to assume 
that the current condition would prevail for some time to come, 

b, "Parking Time Limit 2 Hours - 8 u,m, to 6 p,m," 

Such a regulation on atreeta adjacent to commercial areas would {Irive ilio 
all-day worker-parker either into commercial lots, into oi'f-street apart- 
ment parking, onto transit or deeper into the residential area* It seems 
most likely that, given the relatively low rates charged for off-street 
aptirtment parking as compared to off-street commercial parking, the worker 
would rent off-street space in apartment buildings. Inasmuch as the off- 
street supply in the areas adjacent to the commercial districts is 
insufficient to meet the tenant demand, this reaction from the worker parker 
could tend to reduce the overall inventory available to the Vest End 
resident, Vhile the restriction may be acceptable for some areas in 
principle, past experience indicates that it is difficult to enforce, 

c* The installation of parking meters adjacent to commercial streets 

The implications of installing meters would be even more severe than a 
time restriction, since some of the shoppers may be tempted to occupy 
the "free" street space which would bo available deeper within the 
residential area. The enforcement of parking meter regulations is rela- 
tively simple, and the effects would be felt immediately. • 

The report also noted that it is proposed to refer the above pro- 
posals to the West End Team to obtain public input. Upon analysis 
of the public input and in conjunction with the data presently 
available, the City Engineer proposes to prepare a final block-by- 
block plan for revised parking regulations in the West End. 

RESOLVED 

THAT the City Engineer report back to the Standing Committee on 
Civic Development as soon as possible with specific area-by- 
area West End parking recommendations, taking into consideration 
West End Policy Guideline #9: 

"Increase the use and availability of off-street 
parking. Reduce heavy on-street parking." 

FURTHER THAT following discussion of this report with the Com- 
mittee, that the City Engineer obtain, in conjunction with the 
West End Team, public response to the proposed area-by-area 
West End parking recommendations. 
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RECOMMENDATION AND INFORMATION 

4 . Draft Interim By-law for Signs and 
Zoning in the Historic Area 

A. Proposed Sign By-laws for Chinatown 
and Gastown Historic Areas 


The Director of Planning submitted for consideration draft 
sign by-laws for the Chinatown portion of the Historic area (H-A.l) 
and for the Gastown portion of the Historic area (H-A.2). The Deputy 
Director of Planning advised that Planning Department staff are cur- 
rently working on amendments to the Zoning By-law with respect to 
signs throughout the City. 

The draft by-laws before the Committee this date are specific 
outlines of proposals with respect to signs in the H-A.l and H-A.2 
historic areas. These proposals were originally developed in con- 
junction with the Historic Area Advisory Board. The Deputy Director 
of Planning requested the Committee's approval of the draft sign 
by-laws for the two historic areas as interim guidelines for staff 
in administering the sign by-law. These two draft by-laws will 
eventually be incorporated into the new Zoning By-law which is 
under preparation. 

RECOMMENDED 

THAT Council approve the draft sign by-laws for the Chinatown 
portion of the Historic area (H-A.l) and the Gastown portion 
of the Historic area (H-A.2) as interim guidelines for the 
administration of the Sign By-law in these areas pending 
development of the new Zoning By-law. 

B. Proposed Zoning By-laws for Chinatown 
and Gastown Historic areas 


Your Committee had for consideration draft Zoning By-laws sub- 
mitted by the Director of Planning with respect to the Chinatown 
Historic Area Schedule H-A.l and the Gastown Historic Area Schedule 
H-A.2. These proposed by-laws were discussed in detail with the 
Deputy Director of Planning and other Planning staff present at the 
meeting . 

It was noted that neither of the proposed By-laws contain any 
outright uses for the area. The Deputy Director of Planning explained 
the reason for making all proposed housing discretionary is to ensure 
that the shape and form of the building has due regard to the historic 
character of the areas. Following discussion, the consensus of the 
Committee was that the draft by-laws be amended to include some out- 
right uses. Other minor amendments were also suggested by your Com- 
mittee . 

RESOLVED 

THAT the Standing Committee on Civic Development approves in 
principle the proposed Zoning By-laws for the Chinatown His- 
toric Area Schedule H-A.l and the Gastown Historic Area Schedule 
H-A . 2 ; 

FURTHER THAT the Director of Planning be instructed to submit 
to Council for approval, as early as possible, draft Zoning 
By-laws for the H-A.l and the H-A.2 historic areas as amended 
this date by the Standing Committee on Civic Development and 
that at the same time, the Director of Planning also request 
Council approval to submit the draft by-laws to a public 
hearing . 
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RE COMMENDAT ION 

5 . Proposed Parking Policy in the Downtown Commercial Area 

Your Committee had for consideration the following report from 
the Director of Planning and the City Engineer dated March 15, 1974: 

" INTRODUCTION 
History 

During 1973, the Civic Development Committee considered the question of a 
Dovmtown Parking Policy to recognize and enhance the City's stated goal of increasing 
transit use downtovm. Proposals for developers providing cash payments to the City 
In-lieu-of providing parking were considered. The Committee adopted the following 
policies in principle: 

1. The parking space needs should be based on both the anticipated changes in 
transportation modes from the automobile to transit for downtown trips and 
the limited anticipated roadway capacity over the planning period. 

2. Regular long term (all day) parking for commuters should be discouraged. To 
discourage long term parking, office uses be required to provide up to 33% 
of their demand, at the discretion of the City. 

3. Parking space should be available primarily for short term business and shopper 
use. 

4. The off-street parking space provision for all new developments, with the 
exception of office buildings, should be sufficient to meet their anticipated 
peak parking needs or a less amount as determined by the City. 

5. As a further amenity control, parkades should not be permitted in the downtown 
core. However, parkades should be permitted as a conditional use in most other 
downtown zones. 

6. (a) Developers may be required to make a cash payment to the City in-lieu-of 

providing all, or a portion of, their parking space provisions. This 
cash payment per parking stall be in accordance with the following 
formula: 

^ 90 >^ L X 325\ 
100 (^^ "~~6 J 

represents the portion which the City will tax away. 


Cash Payment 
90 


Where - 


100 


S represents the current estimated construction cost per 
parking stall. 


L represents the current estimated value of land per square 
foot in the downtown peninsula, 

325 represents the approximate number of square feet per parking 
space 

6 represents the assumption that the parking facility 
will be six stories in height. 

(b) The proposed charge on future office developments in lieu of reduced 
parking requirements (as detailed in the report to this Committee 
on December 6th from the Finance, Engineering and Law Departments and 
referred to as the ODPC) be referred to the Finance and Administration 
Committee for examination in conjunction with other proposed taxation 
policies in the downtown. This proposal had contemplated a levy on future 
office developments in lieu of the reduction in parking provision from 
100% to 33% of future demand (1 space per 800 sq. ft. to 1 in 2400 sq. ft.). 
The levy was to be based on a fixed percentage of the capital cost of a 
parking stall, for each stall not required by virtue of the reduced require- 
ments, cont'd . 
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(c) Use of these funds was to be specified by Council rather than earmarked 
for any purpose. 

7. On-street parking space and on-street loading space should be phased out as 

necessary to assist in providing sufficient space to accommodate the peak demands 
of moving vehicles or pedestrians, depending on the street concerned. 

The City Engineer and Director of Planning were directed to report further on 
the proposals, including a mechanism for implementing the required by-law(s). 

Present Status 

The above proposals incorporated the Committee's desire for flexibility and 
discretion in setting the amount of parking to be provided, with the developers 
making a cash pa3anent in-lieu of providing parking. However, this approach extends 
beyond the City's present taxation powers as contained in the Charter, since the 
City may not legislate different regulations for identical uses in the same area. 
The Corporation Counsel has advised us that the implementation of the above proposals 
would require a Charter amendment. If the pay- in-lieu policy were to be enforced 
through the specific provisions of a new by-law, it would be a form of taxation 
which is presently unauthorized. If it was to be applied at the developers' discretion, 
it would be equivalent to 'selling a relaxation of the by-law', which is also presently 
not authorized by the Charter. 

Proposal 

The following proposal was prepared to provide a basis for public discussion, 
on the assumption that Council will ultimately decide to seek a charter amendment to 
implement a pay- in-lieu policy. The proposal includes: 

(a) establishment of parking guidelines , based on parking demands for 
various land uses. (These assume a modal shift to 60% transit, 40% 
automobile. ) 

(b) establishment of interim parking provisions for various land uses, 
varying according to the location , which may be lower than the 
guidelines and in some locations even zero. 

(c) application of the principle of payment in-lieu of parking construction 
(PPPC) at^ the developer ' s option if he wishes to provide less parking 
than required in the provisions in (b) . 

(d) consideration be given to levying a charge on all developers in those 
instances where parking provisions (from 'b') are below the parking 
guidelines (from 'a'). This is a generalization of the principle of 
the ODPC which when previously proposed had pertained to office develop- 
ments only. 

This proposal provides the flexibility the Committee wishes, since special 
areas such as the Historic Area can be identified and accorded special treatment 
under (b) . It maintains a distinction, which seems important to your officials, 
between parking policy (with planning and transportation objectives) and taxation 
policy . The taxation implications of the generalized ODPC in section (d) should 
be included in the Finance and Administration Committee's review of the ODPC. 

A proposal such as this, involving both optional and mandatory payment as a 
substitute for construction of parking, may have significant effects on certain 
types of development, particularly alterations and changes in use. Your officials 
suggest that it would be appropriate to adopt the interim parking guidelines as 
attached, without immediate application of the PPPC or the ODPC. These aspects 
of the proposal, as well as its overall Impact on developments, should be referred 
to interested parties for comment. 

-■his proposal is compatible with Alternative #1 of the Technical Planning 
Scare report dated February 20th, 1974. 
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There was intensive discussion on the contents and recommenda- 
tions of this report with all those present. The report concluded 
with five recommendations which were considered by your Committee, 
amended, and recommended to Council as follows: 

RECOMMENDED 

A. THAT the following be approved as parking guidelines for 
the Downtown area : 

PARKING DEMAND 

USE PARKING SPACES 

One space per: 

Hotel/Motel 1.8 units 

Offices 800 sq. ft. 

Retail 1500 " 

Public House 12 5 " " 

Meeting Facility 100 " " 

Restaurant 200 " " 

Department Store 425 " " 

Other Uses As set out in Schedule 'B' 

of the Zoning & Development 
By-law 

NOTE: Although some uses generate their greatest demand 
for parking in the evening, the above requirements 
are predicated upon normal mid-day demands, when 
the parking inventory is highly utilized. 

B. THAT approval be given to guidelines for a maximum parking 
provision as follows: 

(i) no parking be permitted in the "historic area"; 

(ii) in the CM-2 core, the parking provisions should be 
that a developer not be permitted to develop more 
than 50% of the demand for uses other than offices 
and 16% of the demand for office use; 

(iii) in the remainder of the downtown the provision should 
be 100% of the guidelines for non-office uses and 
33% of the guidelines for offices. 

C. THAT the following items be referred to the Standing Com- 
mittee on Finance and Administration for consideration: 

(i) the generalized ODPC proposal 

(ii) the Corporation Counsel be instructed to seek a 
Charter amendment to permit payraent-in-lieu of 
parking requirements at the option of the developer; 


The meeting adjourned at approximately 5:20 p.m. 

m mncii action see pi^Qm.Z9.z..2Z 
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CITY OF VANCOUVER 

REGULAR COUNCIL MEETING 

A regular meeting of the Council of the City of Vancouver was 
held on Tuesday, April 9, 1974, in the Council Chamber at approximately 
2.00 p.m. 

PRESENT: Mayor Phillips 

Aldermen Bowers, Gibson, Harcourt, 
Hardwick, Linnell, Marzari, Massey, 
Pendakur, Rankin and Volrich. 

CLERK TO THE COUNCIL: D.H.. Little. 


PRAYER . 

The proceedings in the Council Chamber were opened with prayer 
offered by the Reverend George A. Baxter, Civic Chaplain. 

ACKNOWLEDGMENT . 

The Mayor acknowledged the presence in the Council Chamber of 
students from the Van Horne School, under the direction of Miss 
Audrey Bradley. 

'IN CAMERA' MEETING . 

The City Clerk advised that the 'In Camera' Committee was in 
agreement with the items to be considered at the 'In Camera' meeting 
to be held later in the day. 

ADOPTION OF MINUTES 

M0VEI5 by Aid. Linnell 
SECONDED by Aid. Pendakur 

THAT the Minutes of the Regular Council Meeting dated April 2, 
1974, be adopted, with the exception of the 'In Camera' portion. 

- CARRIED UNANIMOUSLY. 

COMMITTEE OF THE WHOLE 

MOVED by Aid. Linnell 
SECONDED by Aid. Hardwick 

THAT the Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY. 

REPORT REFERENCE . 

False Creek Development - North Side . 

Mr. John Webster, Project Manager - False Creek, representing 
Marathon Realty Company Limited, spoke in explanation of a letter from 
the Company dated April 5, 1974, and a document entitled "False Creek 
Housing", which accompanied the letter and is a preliminary draft of 
an application for rezoning the property owned by the Company on the 
North side of False Creek. 

MOVED by Aid. Hardwick 

THAT the submission be referred to the Board of Administration 
for processing and comments by the civic staff and subsequent 
consideration by the Standing Committee on Civic Development for 
report to Council . 

- CARRIED UNANIMOUSLY. 
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UNFINISHED BUSINESS 


It was agreed that the Unfinished Business items on the 
following topics be deferred until later this day pending the 
hearing of delegations: 

1, Cultural Grants - 1974, 

2, Boat Shelter - 23 South Renfrew Street, 

3, Vancouver & District Labour Council Suggestions 
for Tax Reform, 

Semlin Drive Family Housing Scheme, 

The City Council on April 2,1974 deferred Clause 4 of the report 
of the Standing Committee on Housing, dated March 19, 1974, concerning 
Semlin Drive Family Housing Scheme, so that appropriate officials 
could be present during discussion of the matter. Alderman Harcourt, 
as Chairman of the Housing Committee advised that at the meeting of 
his Committee held this day, he had discussed this subject with Mr, 
Casson of G.V.R.D. who had suggested the matter be tabled again 
pending further information being submitted on project costs, etc. 
Alderman Harcourt also requested that the recommendations of his 
Committee on March 19, 1974, be amended to include the South-east 
corner of Pandora Street and Semlin Drive Lots 1,2, & 3, Block 36, 
D.L.184, 

MOVED by Aid, Harcourt 

THAT the recommendations of the Housing Committee dated March 
19, 1974, as amended, be tabled, pending a report from Mr, Casson 
of Greater Vancouver Regional District, through the Standing Committee 

- CARRIED UNANIMOUSLY, 


. West End Street Widths , 

At the Council Meeting on April 2, 1974, the report of Alderman 
Linnell re West End Street Widths and dated March 27, 1974, was 
tabled until this meeting. 

Following further consideration of Alderman Linnell 's report 
it was 

MOVED by Aid, Linnell 

THAT the following recommendations contained in Alderman Linnell 
report be approved, and the Council resolution of January 15th relatin 
to the City Engineer's Departmental Report on the subject, be amended 
accord ingl y . 

RECOMMENDED that a pilot project West of Denman Street 
be undertaken on local access streets , subject to the 
following criteria: 

1. All present healthy trees to be preserved. 

2. It is essential that fire equipment access be maintained. 

3. A 2- foot minimum "rear of curb" be applied to preserve 
trees within the nominal standard of 27 feet for local 
access streets. 

4. Maintain on-street parking except for the 2000 block 
Comox Street and the 1900 and 2000 blocks Pendrell 
Street. If the width in these three blocks does not 
meet adequate fire requirements it may be necessary 
to ban parking. If so, delegations should be heard 
before this decision is taken. 

5. Loading bays will not be necessary. 

6. Corners to be curbed. 

7. Wheel chair ramps will be built at all corners. " 

- CARRIED. 

(Aid. Harcourt and Marzari voted against the Motion) 


Regular Council Meeting 


COMMUNICATIONS OR PETITIONS 


Request for Funds re former Kerr Road Dump . 

The Council noted the following letter from the Park Board 
dated March 27, 1974, on the matter of the former City Kerr 
Road Dump, and motor-cycle disturbance in the area. 


"On Nterch 5 City Ocuncil turned over care, custody arxJ 
manaigement of the area to the Bocurd on the understcinding 
that purchause f lands will be rade available from the 
1976-1980 Park Board Five Year Plan. It was reported 
that sturdy signs have been erected putting the area 
adjacent to houses out of bounds to motorcvclists 
and we have awarded a ocxitract in the anount of 
$15,541 for construction of 3,800 ft. of five foot 
chadn link fence that will fence off 29.3 acres of 
the forrrer dunp area so that motorcyclists will not 
be allCTi?ed closer than 450 ft. of the residences. 
It was also reported that ten acres within the fence 
could be landscaped cx\ an interim basis for an 
estimated $50,000. 

"It Wcis reguleirly moved and seconded, 

"FESOLVED: That the Board request City Coimcil 

for the $15,541 for the fence contract 
and endeavour to get Winter Works funds 
to cairry out minimum landscaping and/or 
clean-up within the fenced curea. 

- Carried. 


"It was regularly moved and seconded. 


"RFSCLVED: That the Board endorse CLtv Council's 
reqvEst that the Greater Vancouver 
Regional District establish a site 
in an isolated area for use of 
motorcv'cli s ts . 

- Carried.". . . 

MOVED by Aid. Bowers 

THAT the request of the Park Board for an amount of $15,541, 
as indicated in this resolution, be granted. 

- CARRIED UNANIMOUSLY. 

W.C.T.U. Brief re Alcohol Problem. 

The Council noted a letter from the Woman's Christian Temperance 
Union dated April 1, 1974, in which the organization requested to 
appear before Council as a delegation and obtain Council's endorsement 
of its Brief entitled - "Alcohol is Canada's Most Serious Non-medical 
Drug Use Problem". 

MOVED by Aid. Rankin 

THAT the request of the W.C.T.U., to appear as a delegation, be 
granted, and arrangements left in the hands of the City Clerk. 


- CARRIED 

(Aid. Bowers, Linnell, Massey and Pendakur voted 

against the Motion.) 
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COMMUNICATIONS OR PETITIONS (Contd. ) 

Statements of Social Planner , 

The Council noted a letter from the Downtown Eastside Residents 
Association requesting to appear before Council to call for the 
disciDlining of Social Planner - Jonathan Baker, as a result of 
statements made by him. 

MOVED by Aid . Bowers 

THAT the communication be received and the present policy 
(quoted hereunder) re civic officials making public statements be 
re- af f irmed . 

"In presenting information to the public, employees must 
make quite clear that matters of policy in all cases 
are established by City Council and that where material is 
presented that has not been approved or authorized as 
Council policy, any comments are those of the official 
only, and should not be construed as representative of 
City policy." 

- CARRIED. 

(Aid. Marzari and Rankin voted against the Motion) 


Invitation to attend 'Vancouver Day' at the World 's Fair 
in Spokane, May 20, 1974. 

The Council noted a letter from the Mayor of the City of 
Spokane, Washington, inviting members of Council and their wives 
to attend 'Vancouver Day' at the World's Fair - May 20, 1974. 

MOVED by Aid, Bowers 

THAT the Mayor of Spokane be thanked for his invitation and 
authorization be granted to any members of Council who may wish 
to attend. Expenses in this regard to be based on one day and 
one night in Spokane, and travel by air economy class. 

- CARRIED 

(Aid. Hardwick and Rankin voted against the Motion) 


BOARD OF ADMINISTRATION, DEPARTMENT AND OTHER REPORTS 

BOARD OF ADMINISTRATION 
General Report, April 5, 1974 , 

Works and Utility Matters . (Apr il 5,1974 ) 

The Council considered this report which contains two clauses 
identified as follows: 

CI. 1. Tender No. 57-73-21, Reinforced Concrete Pipe and 
Reinforced Concrete Manhole Sections and Lids. 

CI. 2. Installation of Permanent Storm Drainage Facilities 
for -ti*€ Proposed Pavement on the West Roadway of 
Boundary Road from Hastings Street to Charles Street. 

The Council took action as follows: 
.Tender No. 57-73-21. Reinforced Concrete 

Pipe and Reinforced Concrete Manhole Sections and Lids (Clause 1) 

MOVED by Aid. Hardwick 

THAT the recommendation of the Board of Administration contained 
in this Clause be approved. 

- CARRIED UNANIMOUSLY. 

Installation of Permanent Storm Drainage Facilities 

for the Proposed Pavement on the West Roadway of 

Boundary Road from Hastings Street to Charles Street (Clause 2) 

MOVED by Aid. Hardwick 

THAT the recommendation of the Board of Administration contained 
in this Clause be approved. 

- CARRIED UNANIMOUSLY. 
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BOARD OF ADMINISTRATION, DEPARTMENT AND OTHER REPORTS , (Contd ) 

BOARD OF ADMINISTRATION 
General Report, April 5, 1974 . 

Building & Planning Matters (Apr il 5, 1974) 

Law Department Alterations (Clause 1) 

MOVED by Aid . Harcourt 

THAT the recommendation of the Board of Administration contained 
in this clause be approved . 

- CARRIED TJMANIMOUSLY 

Finance Matters , (Apr 11 5,1974) 

The Council considered this report which contains eight clauses 
identified as follows: 

CI. 1. Investment Matters (Various Funds) February , 1 974 

(a) Security Transactions during the month of February, 1 974. 

(b) Summary of Securities held by the General and Capital 

Accounts . 

CI. 2. Interest Rates Charged on Property Sales. 

CI. 3, L„I.P. Artists' Gallery, 

CI. 4. Professional Liability Insurance, 

CI. 5. P.N.E. Parking Enforcement. 

CI. 6. Technician - Materials Testing Laboratory. 

CI. 7. United Nations Exposition on Human Settlements Conference. 

CI. 8, Parks Board Administration Building Addition. 

The Council took the following action: 

Investment Matters (Various Funds) February 1974. (Clause 1) 

MOVED by Aid. Pendakur 

THAT the recommendation of the Board of Administration contained 
in this Clause be approved. 

- CARRIED UNANIMOUSLY. 

Interest Rates Charged on Property Sales (Clause 2) 

MOVED by Aid . Pendakur 

THAT the recommendation of the Board of Administration contained 
in this Clause be approved. 

- CARRIED UNANIMOUSLY, 

L.I. P. Artists' Gallery (Clause 3) 

MOVED by Aid. Marzari. 

THAT the recommendations of the Director of Social Planning 
contained in this clause be approved. 

(Aid .Hardwick & Rankin voted against the Motion) - CARRIED 

Professional Liability Insurance . (Clause 4) 

MOVED by Aid . Pendakur 

THAT the recommendation of the Board of Administration contained 
in this Clause be approved, 

- CARRIED UNANIMOUSLY. 

P.N.E. Parking Enforcement (Clause 5) 

MOVED by Aid. Pendakur 

THAT the recommendation of the Board of Administration contained 
in this clause be approved, and the Pacific National Exhibition be 
requested to compensate the City to the amount of $9,465 for the 
costs involved in parking enforcement. 

- CARRIED UNANIMOUSLY. 
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BOARD OF ADMINISTRATION 

General Report, April 5, 1974 (Contd. ) 

Technician - Materials Testing Laboratory (Clause 6) 

MOVED by Aid .Pendakur 

THAT the recommendation of the Board of Administration contained 
in this Clause be approved. 

- CARRIED UNANIMOUSLY. 

United Nations Exposition on Human 
Settlements Conference. (Clause 7) 

MOVED by Aid. Pendakur 

THAT the recommendation of the Board of Administration contained 
in this Clause be approved . 

- CARRIED UNANIMOUSLY. 
Park Board Administration Building Addition (Clause 8) 

In considering this clause Council was advised that the Park 
Board, by resolution of April 8, 1974, are recommending that the 
low bid of Creighton Construction in the amount of $248,825 
be approved. Alderman Bowers advised that the Park Board had 
authorized an additional $150,000 to be included in the 1974 
capital plan allocations from park development funds. 

MOVED by Aid. Pendakur 

THAT this matter be referred to the Board of Administration for 
report back following discussions with the Park Board as soon as 
possible . 

- CARRIED 

(Aid. Bowers and Massey voted against the Motion) 


Property Matters (April 5,1974 ) 

The Council considered this report which contains three clauses 
identified as follows: 

CI. 1. Rental Review of Rupert Street-End 

North of C.P.R. Right-of-Way to Original High Water Mark. 
CI. 2. Request from Mount Pleasant Area Council for 

Children's Play Area. 
CI. 3. Acquisition for Re-Plotting Purposes 

Lots 11 & 12, Block 93, D.L. 264A 

673 and 677 East 5th Avenue. 

The Council took action as follows: 
Property Matters (April 5, 1974) 

Rental Review of Rupert Street-End North of C.P.R. 
Right-of-Way to Original High Water Mark (Clause 1) 

MOVED by Aid . Pendakur 

THAT the recommendation of the Board of Administration contained 
in this Clause be approved . 

- CARRIED UNANIMOUSLY. 

Request from Mount Pleasant Area Council for 
Children's Play Area (Clause 2.) 

MOVED by Aid. Marzari 

THAT this clause be referred to the Community Development 
Committee for consideration and report back as soon as possible. 

- LOST. 

(Aid .Bowers, Harcourt, Hardwick,. Massey, Pendakur 
Rankin, Volrich and the Mayor voted against 

the Motion.) 

MOVED by Aid. Pendakur 

THAT the recommendation of the Board of Administration contained 
in this Clause be approved. 

- CARRIED UNANIMOUSLY. 
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RECOGNITION - MR. COLIN LOWERY. EXECUTIVE ASSISTANT TO THE MAYOR 

At this point in the proceedings the Council paid tribute to 
Mr. Colin Lowery, Executive Assistant to the Mayor who is retiring 
after thirty-four and a half years service with the City, 
A presentation of a gold watch was made and Mr, Lowery expressed 
his appreciation to the Council, 


The Council recessed at 3,50 p,m, and, following an 'In 
Camera' meeting in the Mayor's Office, recessed to re-convene in 
Open Counc il . 


BOARD OF ADMINISTRATION 

General Report (April 5 , 1 974) (Contd) 

Property Matters (April 5, 1974) (Contd) 

Acquisition for Re-Plotting Purposes 
Lots 11 & 12, Block 93, D.L.264A 
673 and 677 East 5th Avenue. 


MOVED by Aid , Harcourt 

THAT the City Council proceed with the acquisition of the 
two properties referred to in this report and, therefore, the 
recommendation of the Board of Administration contained in the 
report be approved , 

- CARRIED UNANIMOUSLY, 

DEPARTMENT GENERAL REPORT 
April 5, 1974, 

W orks and Utility Matters . (Apr il 5,1974) 
Champlain Heights - Noise Study . 

MOVED by Ald.Marzari 

THAT the recommendations of the City Engineer contained in 
this report be approved , 

- CARRIED UNANIMOUSLY. 

Building & Planning Matters . (Apr il 5,1974) 
Housekeeping Unit - 4157 West 14th Avenue . 

MOVED by Aid, Harcourt 

THAT this report be deferred pending the hearing of a delegation 
as requested. The City Clerk to make the necessary arrangements, 

- CARRIED UNANIMOUSLY. 

Abandoned Vehicles 

MOVED by Aid. Linnell 

THAT the recommendation of the Corporation Counsel contained 
in this report be approved , 

- CARRIED UNANIMOUSLY, 
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Consultants for Space Requirements Study 
Vancouver Police Department. 

The Council considered the following report of the Board of 
Administration dated March 28,1974 concerning Consultants for Space 
Requirements Study , Vancouver Police Department. 


On October 23rd last, Council passed the following reso- 
lution: 

"THAT Council authorize the provision of funds for a 
space requirement study of the Vancouver Police Depart- 
ment by a Program Consultant (to be appointed by the 
Board of Administration), in close consultation with 
Harrison, Plavsic & Kiss, Architects, the Chief Con- 
stable and other civic officials involved, such study 
to investigate and advise on the cost and space require- 
ments after analysis of an adequate building to house 
the Vancouver City Police Department, the Coroner's 
Courts, the Morgue and City Analyst, and this building 
to have provision for expansion; 

FURTHER THAT a separate report be prepared by the con- 
sultants before the major report on the costs of renova- 
tion to 312 Main Street to provide space for the Vancouver 
City Police Department during planning and construction 
of a new facility, if so approved by Council; 

AND FURTHER THAT such funds be provided from Account 
Code No. 445/7901 in an amount not to exceed $10,000.00." 


Your Board has had several discussions with the Architects 
and a Program Consultant, Graham Brawn & Associates Ltd. A copy 
of a proposal for the facility program is circulated for the infor- 
mation of Council. Council will note on page 8 of this proposal 
the estimated costs range between $47,000 and $60,500. 

The separate report dealing with the renovations to 312 
Main Street would result from completion of Phase 1, which is 
estimated to cost $9,500 as an upset price and falls within the 
$10,000 authorized in the foregoing Council resolution. 

As stated in the proposal, the interim accommodation design 
fee would be a separate contract between the City and the Architect. 
Since this will not provide for the long-range planning of tlie 
Police Department requirements it has been necessary to extend the 
Consultant's scope as outlined in the proposal. 

Your Board RECOMMEND that Phase 1 of the proposal , being 
a joint exercise between Graham Brawn & Associates Ltd. and Harrison 
Plavsic & Kiss, Architects, be proceeded with at a cost not to exceed 
$9,500. 

Your Board FTOTHER RECOMMEND that sufficient funds be author- 
ized to cover the costs of Phase 2, 3 and 4 of this Study at an 
estimated cost of between $37,500 and $51,000; such expenditures 
not to exceed S51,000, it being understood that authorization to 
proceed witli eacli phase will be at the disc fotion of the client 
committee to bo ostablislied pursuant to the Consultant's proposal. 
Funds for Tli.tso 2, 3 and 4 of the Study would be provided from tlio 
197-1 Siipp I (MiKMi ttiry Capital lUid^^'et, in acoordnnco u i ( li [ho rccom- 
niendatiun ol' tlie Coinpt ro I Um- of Accounts. 


CONTD. 
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BOARD OF ADMINISTRATION, DEPARTMENT AND OTHER REPORTS (Contd . ) 


Consultants for Space Requirements Study 
Vancouver Police Department. (Continued) 


MOVED by Aid. Rankin 

THAT the foregoing recommendations of the Board of Administration 
be approved . 

- (amended) 

MOVED by Aid. Linnell (in amendment) 

THAT the following words be added to the motion of Alderman 
Rankin - "except that in respect of proceeding with phase 2, 3 and 
4 of the Study, authorization to proceed with each phase will be 
at the discretion of the City Council on advice of the client 
committee'.' 

- CARRIED 

(Aid. Rankin and Marzari, and the Mayor voted against 

the Motion) 

The amendment having carried, the Motion, as amended, and 
reading as follows, was put and carried. 

MOVED by Aid. Rankin, 

THAT the foregoing recommendations of the Board of Administration 
be approved, except that in respect of proceeding with Phase 2, 
3 and 4 of the Study, authorization to proceed with each phase will 
be at the discretion of the City Council on advice of the client 
committee . 

- CARRIED UNANIMOUSLY. 

Proposed Senior Citizens' Home on 
Maple Street between 6th & 7th Avenues . 

Council considered a report from the City Engineer dated 
April 5, concerning a proposal from the Shalom Branch of the Royal 
Canadian Legion to purchase part of Maple Street, between 7th 
Avenue and railway right-of-way to be used as part of a site for a 
Senior Citizens' Home. The report commented on the proposal 
with respect to Traffic, Development Opportunity and Utilities. 
Council also noted a letter from Adolph Ingre, Consulting Engineers 
for the Royal Canadian Legion applying for the sale of this part 
of Maple Street for one dollar. The letter indicated that the 
Provincial Government is prepared to support a development of three 
or four storeys in height with a grant of one-third of costs on 
an enlarged site. This would lead to a substantial reduction in 
rents as compared to a previously proposed high-rise development 
on the original site. 

MOVED by Aid. Bowers, 

THAT the City sell the site, as per request from the Shalom 

Branch of the Royal Canadian Legion, for one dollar, to allow 

construction of a Senior Citizens' Home to take place, subject to - 

(a) the satisfaction of the City Engineer in relation 
to utilities services, 

(b) the Organization paying any re-location costs involved, 

(c) the project proceeding as proposed. 

- CARRIED UNANIMOUSLY. 

Additional Travel Allowance for Recruitment . 

The Council considered the following report of the Board of 
Administration dated April 8, 1974, concerning additional travel 
allowance to the Deputy City Engineer for recruitment purposes. 
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BOARD OF ADMINISTRATION. DEPARTMENT AND OTHER REPORTS (Contd) 
E. Additional Travel Allowance for Recruitment (Contd.) 


The City Engineer reports as follows: 

"Finding suitable applicants for two positions in the Research Branch of the 
Planning and Control Division of the Engineering Department involves recruitment 
in Eastern Canada. The Deputy City Engineer will be attending a National Research 
Council meeting in Ottawa on April 22nd, and will be able to interview applicants 
in Ottawa. Travel and other expenses for the National Research Council meeting 
will be paid by the National Research Council. It would be advantageous to the 
City to have the Deputy City Engineer return via Toronto, and spend the necessary 
time to interview applicants there. The expense would involve 2 nights hotel 
accommodation and two days per diem at an estimated cost of $95.00. 

It is recommended that: 

1. The Deputy City Engineer be authorized to extend his 
Ottawa trip to return via Toronto to interview applicants. 

2. Travel expenses estimated at $95.00 be allocated from 
Account No. 7090/929 'Travel Expenses Staff Officials' for 
this purpose." 

Your Board RECOtflCENDS the foregoing report of the City Engineer be approved. 

MOVED by Aid. Hardwick 

THAT the foregoing report of the Board of Administration be 
approved . 

FURTHER THAT the Board of Administration be authorized to 
approve travel and other expenses for recruitment trips, including 
travel to Vancouver for applicants for positions. 

- CARRIED UNANIMOUSLY. 

F , Allotment Gardens. 

The Council considered the following report of the Director 
of Planning dated April 8, 1974, concerning the establishment of 
allotment gardens in the vicinity of Adanac Park. 


The Director of Planning reports as follows: 

"The attached tetter was received from David 0. Stupich, Minister 
of Agriculture, respecting the use of a portion of the land in 
the vicinity of Adanac Park for the purposes of establishing 
Allotrrent Gardens. 

The proposal is that the B.C. Department of Agriculture would 
lease land from the City of Vancouver for a nominal fee and would 
in turn allot individuals space for growing gardens, it is our 
understanding that tb« opcr-Qtion would b<^ supervised. It is also 
our understanding that the Provincial Government would pay for 
the cost of a one inch water connection from the property line. 

A member of rr,y Dcpnrtrr.ont met with a member of the Department 
of Agriculture and explored the above noted site find a number 
of others and was advised by tolophone on April 5th, that the 
Provincial Govornment were Interested In the land east 
of Slocan Street on both sides of 14th Avenue (lot 7, block A 
and lot I, block B, Sec 44, T.H.S.L.) Including the reopened 
portions of 14th Avenue and the lane north of 14th Avenue. 

This particular property is know to have poor soil conditions 
and is not suitable at this time for development. It is the. 
opinion of this Department therefore, that the property should 
be leased to the Department of Agriculture for the purposes of 
establishing the Allotment Gardens. 


Contd . 
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BOARD OF ADMINISTRATION. DEPARTMENT AND OTHER REPORTS (Contd . ) 
F, Alli&tment Gardens (Contd) 


These gardens would be In operation by May 1st. It is RECOMMENDED 
that: 

1. Council approve the lease of the above described property 
to the Provincial Government (Department of Agriculture for the 
current growing season for the purpose of establishing an 
Allotment Garden Program. This is done on the understanding that 
the Department of Agriculture: 

a) guarantees that this program will be implemented 
at no cost to the City of Vancouver; 

b) ensures the necessary insurance certificate to 
free the City of any liability is provided; 

c) the site ai- expiry of lease Is left in a 
satisfactory condition. 

2. The Supervisor of Property Insurance be authorized to 
lease the above properly at a nominal sum." 

MOVED by Aid, Bowers 

THAT the foregoing report of the Director of Planning 
be approved . 

- CARRIED UNANIMOUSLY. 


G . Watermain - 41st Avenue, West Boulevard to Yew Street . 

The Council considered the following report of the Board of 
Administration dated April 5, 1974, concerning replacement of a 
Watermain on 41st Avenue, between West Boulevard and Yew Street. 

The City Engineer reports as follows: 

"(ilst Avenue is being paved very shortly as part of the Kerrisdale 
Beautif ication program. 

We have, today, learned that the above watermain is a steel main 
(our records did not show this 'Pt. Grey' installed main as steel) which 
can be expected to leak in the near future and therefore must be replaced 
prior to paving. 

The total cost is estimated at $26,000. 

Funds for this work are available in the 1973 Water Works Capital 
Account No. 128/7902 'Short Notice Projects - Unallocated'. 

I RECOMMEND approval of the above." 

Your Board RECOMMENDS the above report of the City Engineer be approved. 

MOVED by Aid. Harcourt 

THAT the foregoing report of the Board of Administration 
be approved . 

- CARRIED UNANIMOUSLY 
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BOARD OF ADMINISTRATION, DEPARTMENT AND OTHER REPORTS (Contd ) 

H. Youth Health Services Shared Funding 
with Province of British Columbia. 

The Council considered a report of the Board of Administration 
concerning Youth Health Services shared funding with Province of 
British Columbia. 

The Medical Health Officer reports as follows: 

"City Council at its meeting of October 23, 1973, resolved to provide funds as 
outlined in the recommendations of the Medical Health Officer in a submission 
dated October 19, 1973, to continue the operation of the Youth Health Service 
facility in advance of the 1974 revenue budget, to March 31, 1974. 

Council also resolved that apprbaches be made by Council to the Provincial Govern- 
ment with respect to better cost sharing formula for Youth Health Service. 

These approaches have been made and negotiations are underway at this time. Your 
Medical Health Officer has obtained oral agreement from the Provincial Government 
for continued funding at current level until negotiations can be completed. 

Your Medical Health Officer recommends that the current level of funding by City 
Council be continued (as outlined in report of October 23, 1973) for approximately 
one month or until negotiations with the Provincial Government can be completed." 


Your Board RiiCOMMENDS that the foregoing recommendation of the Medical Health 
Officer be approved. 

MOVED by Aid . Pendakur 

THAT the foregoing report of the Board of Administration 
be approved . 

- CARRIED UNANIMOUSLY. 

RISE FROM COMMITTEE OF THE WHOLE 

MOVED by Aid. Hardwick 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY. 

MOVED by Aid. Linnell 
SECONDED by Aid. Hardwick 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY. 


BY-LAWS 

BY-LAW TO PROVIDE FOR THE ANNUAL INDEMNITY 
OF THE MAYOR AND THE ALLOWANCE PAYABLE TO 
THE DEPUTY MAYOR WHILE HOLDING OFFICE. 

MOVED by Aid. Bowers, 
SECONDED by Aid. Rankin 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY. 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was, 

MOVED by Aid. Bowers, 
SECONDED by Aid. Rankin 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 


- CARRIED UNANIMOUSLY. 
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BY-LAW TO FIX THE AMOUNT TO BE PAID ANNUALLY 
TO THE ALDERMEN OF THE CITY. 


MOVED by Aid . Bowers , 
SECONDED by Aid. Gibson 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was, 

MOVED by Aid. Bowers, 
SECONDED by Aid. Gibson 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY. 


MOTIONS 

Four Seasons Site 
Area near Stanley Park . 

On April 2, 1974, Alderman Rankin gave notice of the following 
Motion, seconded this day by Alderman Marzari . 

MOVED by Aid. Rankin 
SECONDED by Aid. Marzari, 

THAT WHEREAS proposals are being entertained for 
the development of 4^ acres at the Four Seasons Site 
at the entrance to Stanley Park ; 


AND WHEREAS the referendum of the City of Vancouver, 
which was put to the voters in December 1973, suggested 
a development of a limited density on this site; 


THEREFORE BE IT RESOLVED that the City of Vancouver 
offer up this site to the Provincial Government for the 
purpose of building senior citizens housing and such other 

housing as may be suitable in this particular area, ,^ , , 

- (tabled) 

MOVED by Aid. Pendakur 
SECONDED by Aid. Linnell 

THAT the foregoing motion by Alderman Rankin with respect to the 
Four Seasons Site be tabled, pending a report being submitted by 
the Director of Planning respecting guide lines on the development 
of this particular site. 

- CARRIED. 

(Aid. Hardwick and Rankin voted against the tabling Motion) 
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MOTIONS (Contd.) 

Charter Section 156 

An examination into the problems 

of speculation re buildings . 

On April 2, 1974, Alderman Rankin gave notice of the following 
Motion, seconded this day by Alderman Harcourt. 

MOVED by Aid. Rankin, 
SECONDED by Aid. Harcourt 

THAT WHEREAS there has been a whole series of 
buying of buildings, rent raises, re-mortgaging of 
buildings in the City of Vancouver; 

AND WHEREAS this form of speculative practice 
has become commonplance in the City of Vancouver and 
that it is necessary for the City Council to take steps 
to prevent an increase of this kind of action which has 
driven up both rentals and house prices; 

THEREFORE BE IT RESOLVED that the City Council, 
empowered by Section 156 of the Charter, set up a 
committee to examine into this problem. 

- LOST 

(Aldermen Bowers, Gibson, Hardwick, Harcourt, Linnell 

Massey, Pendakur, Volrich and the Mayor voted 
against the Motion.) 


$ . Reduction of Local Improvements Assessments . 

^. Construction of pavements and curbs on both sides of Seventy- 
Second Avenue from Granville Street to Osier Street. 


MOVED by Aid. Harcourt 

SECONDED by Aid. Volrich 

THAT WHEREAS the construction of pavements and curbs 

on both sides of Seventy-Second Avenue from Grzuiville Street 
to Osier Street (hereinafter called "the said project") was 
recommended by the Board of Administration on September 15, 
1972, and approved by Council on September 19, 1972 as a 
local improvement to be paid in part by special assessment 
upon the real property to be benefited thereby; 


AND WHEREAS Lot 1, Block 11, District Lot 318, 
Group One, New Westminster District and Lot 1, Block 12, 
District Lot 318, Group One, New Westminster District 
(hereinafter called "the said lots") flank the said project; 


AND WHEREAS the said lots are zoned RM-3 (Multiple 
Dwelling District) under Zoning and Development By-law No. 
3575 and have constructed thereon single family dwellings; 


AND WHEREAS on October 5, 1971, Council passed a 
resolution which adopted the following recommendations of the 
Board of Administration of October 1, 1971:- 

"a) That Council adopt a policy of giving relief on 
local improvement charges to homes on flanking 
higher-zoned lots: 

i) so that, they pay a rate according to their 
zoning but with a residential level of 
flankage relief; 

ii) that the relief be limited to owner-occupied 
single family dwellings, the ownership of 
which precedes the assessment of the local 
improvement charge; 

ill) that the relief apply to local improvements 
for pavement and curbs and for sidewalks. 


CONTD. 


Regular Council Meeting, April 9, 1974. 

MOTIONS (Contd) 

Construction of pavements and curbs on both sides of Seventy- 
Second Avenue from Granville Street to Osier Street. XContd.) 


b) That the Assessment Conunissioner be instructed to 

bring forward each year a list of the properties and 
a formal resolution giving the relief to those 
properties still eligible." 

AND WHEREAS the said project was advanced as a 
local improvement on the initiative principle to a Court of 
* Revision on November 16, 1972; 


AND WHEREAS on November 16, 1972, Council deemed 
that the said project would specially benefit the real property 
abutting the said project and undertook the same subject to 
relief being given under section 67 of Local Improvement 
Procedure By-law No. 3614 to the said lots in accordance with 
the said resolution of Council dated October 5, 1971; 


AND WHEREAS since the said lots flank the said 
project, they may be specially assessed at the rate established 
in the Local Improvement Procedure By-law for property zoned 
RM-3 (Multiple Dwelling District) calculated on seventy-five 
percent (75%) of its flankage rather than twenty-five percent 
(25%) thereof had the said lots been zoned for residential use; 


AND WHEREAS the special annual assessments for the 
said project to be imposed on the said lots for a period of 
fifteen (15) years are the amounts set forth opposite the 
same: 

Lot 1, Block 11, District Lot 318 $207.14 
Lot 1, Block 12, District Lot 318 $171.28 


BE IT THEREFORE RESOLVED that for the foregoing 
reasons Council, by not less than two-thirds of all of its 
members, hereby deems and declares that the said lots would 
be unjustly affected by the imposition of a special annual 
assessment for the said project as hereinbefore recited 
and that the special annual assessment for the said project 
be imposed on the said lots for the year 1974 as if they 
were used for residential purposes, that is to say:- 

Lot 1, Block 11, District Lot 318 $69.05 
Lot 1, Block 12, District Lot 318 57.07. 

The Collector of Taxes is hereby directed to enter in the 
tax roll against the said lots the amounts of the reduced 
special assessment for the year 1974 only. The difference 
in the special annual assessment that would have been imposed 
on the said lots and the special annual assessment to be 
imposed pursuant to this resolution shall be provided out of 
the general funds of the City. 
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BY THE REQUIRED MAJORITY 
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MOTIONS (Contd . ) 

Construction of street lighting on both sides of South East Marine 
Drive from Elliott Street to Hartley Street. 

MOVED by Aid. Harcourt, 
SECONDED by Aid. Volrich 
THAT 

WHEREAS the construction of street lighting on both 
sides of South East Marine Drive from Elliott Street to Hartley 
Street (hereinafter called "the said project") was recommended 
by the Board of Administration on August 16, 1968, and approved 
by Council on August 20, 1968, as a local improvement to be paid 
in part by special assessment upon the real property to be benefited 
thereby ; 

AND WHEREAS the said project was advanced as a local 
improvement on the initiative principle to a Court of Revision 
on October 3, 19 68, and was defeated; 

AND WHEREAS on March 18, 1969, Council, by resolution 
passed by two-thirds of all its members, declared that it was 
necessary in the public interest to construct street lighting on 
the said portion of South East Marine Drive and undertook the 
same, subject to relief being given under Section 67 of the Local 
Improvement Procedure By-law to the privately owned real property 
zoned Comprehensive Development (CD-I) under the Zoning and 
Development By-law abutting the said project which is vacant or 
used for residential purposes, until an industrial development 
is approved or such real property is acquired by the City; 

AND WHEREAS it has been determined that the following 
real property is entitled to such relief and the special annual 
assessments for the said project to be imposed on such real 
property for a period of ten years if it is used for industrial 
purposes are the amounts set forth opposite the same:- 

Annual Special 
Assessments for 
Industrial 

Description of Real Property Purposes 


Lot 

Sub. 

Blk. 

D.L. 





A 

1 

65 N.Pt. 

258 

& 

329 

$109 

.90 

Bal. 1 


65 N.Pt. 

258 

& 

329 

46 

.97 



66 W.1/2 N. 








of R Of W 

258 

& 

329 

83 

.43 

A. 


69 

258 

& 

329 

52 

.21 



69 Ex. W. 1 







Acre & Ex. R 
of W S, Ptn. 
lying S. 

thereof 258 & 329 63.06 


AND WHEREAS it is deemed advisable that a resolution be 
passed eunnually by the Council giving the relief hereinafter 
granted to such of the said real property as qualifies therefor. 
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MOTIONS (Contd) 

3 b. Construction of street lighting on both sides of South East Marine 
Drive from Elliott Street to Hartley Street.. (Contd) 

BE IT THEREFORE RESOLVED that for the foregoing reasons 
the Council, by not less than two-thirds of all of its members, 
hereby deems and declares that the said real property would be 
unjustly affected by the imposition of a special annual assess- 
ment for the said project as if it were used for industrial pur- 
poses and that the special annual assessment for the said project 
be imposed on the said real property for the year 1974 as if it 
were used for residential purposes, that is to say:- 


Annual Special 

- - Assessments for 

Residential 

Description of Real Property Purposes 


Lot 

Sub. 

Blk. 

D.L. 




A 

1 

65 N.Pt. 

258 

& 

329 

$ 51.29 

Bal. 1 


65 N.Pt. 

258 

& 

329 

2 It 9-2 



66 W.1/2 N. 







of R of W 

258 

& 

329 

38.93 

A 


69 

258 

& 

329 

24.37 



69 Ex. W. 1 
Acre & Ex. R 
of W & Ptn. 
lying S. 







thereof 

258 

& 

329 

29.43 


The Collector of Taxes is hereby directed to enter in 
the tooc roll against the said real property the amount of the 
reduced special assessment for the year 1974 only. The difference 
in the special annual assessment that would have been imposed on 
the said real property if it was used for industrial purposes and 
the special annual assessment to be imposed pursuant to this 
resolution shall be provided out of the general funds of the City. 


- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY. 

3 cj . Construction of pavement twenty(20) feet wide on the lane south 
of Broadway from Birch Street to Oak Street. 


MOVED by Aid. Harcourt, 
SECONDED by Aid. Volrich 

'^^'^ WHEREAS the construction of pavement twenty (20) 

feet wide on the lane south of Broadway from Birch Street to 
Oak Street (hereinafter called "the said project") was 
recommended by the Board of Administration on September 15, 
1972, and approved by Council on September 19, 1972, as a 
local improvement to be paid in part by special assessment 
upon the real pro^jerty to 'be b«;aefited thereby; 


AND WHEREAS Lot 12 West 42 feet. Block 353, District 
Lot 526, Group One, New Westminster District (hereinafter 
called "the said lot") abuts the said project; 


AND WHEREAS the said lot, forty-two (42) feet in 
width, on which is constructed a single family dwelling, is 
zoned RM-3 (Multiple Dwelling District) under Zoning and 
Development By-law No. 3575; 


AND WHEREAS by reason of the size of the said lot 
and the multiple dwellings constructed on real property 
abutting the said lot, the said lot cannot be developed 
beyond a residential use, notwithstanding that the said lot 
is zoned RM-3 (Multiple Dwelling District) ; 


AND WHEREAS the said project was advanced as a 
local improvement on the initiative principle to a Court of 
Revision on November 16, 1972; 


CONTD. 
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MOTIONS (Contd) 

Construction of pavement twenty (20) feet wide on the lane south 
of Broadway from Birch Street to Oak Street. (Contd) 

AND WHEREAS on November 16, 1972, Council deemed 
that the said project would specially benefit the real property 
a±>utting the said project and undertook the same subject to 
relief being given under section 67 of the Local Improvement 
Procedure By-law No. 3614 to the said lot; 

BE IT THEREFORE RESOLVED that for the foregoing 
reasons the Council, by not less than two-thirds of all of 
its members hereby deems and declares that the said lot would 
be unjustly affected by being specially assessed for the said 
project at the rate levied on real property in Multiple 
Dwelling Districts pursuant to the Local Improvement Procedure 
By-law, namely the annual sum of $51.34, and that the special 
annual assessment be reduced for the year 1974 to the rate 
levied on real property in residential districts pursuant to 
the said by-law, namely the sum of $5.90. The Collector of 
Taxes is hereby directed to enter on the tax roll against the 
said lot the aimount of the reduced assessment for the year 
1974 only. The difference in the said amounts shall be 
providad out of the general funds of the City. 

The Collector of Taxes is hereby directed to enter 
in the tax roll against the said lot the amount of the 
reduced assessment for the year 1974 only. The difference in 
the special annual assessment that would have been imposed on 
the said lot if it was used for industrial purposes and the 
special annual assessment to be imposed pursuant to this 
resolution shall be provided out of the general funds of the 
City. 

- CARRIED UNANIMOUSLY AND BY 
THE REQUIRED MAJORITY. 

Construction of pavement and curbs on Jellicoe Street from South 
East Marine Drive to Kent Avenue North on both sides. 

MOVED by Aid, Harcourt, 
SECONDED bv Aid, Volrich 

THAT WHEREAS the construction of pavement and curbs on 

Jellicoe Street from South East Marine Drive to Kent Avenue 

North on both sides (hereinafter called "the said project") 

was recommended by the Board of Administration on September 

15, 1972, and approved by Council on September 19, 1972, as 

a local improvement to be paid in part by special assessment 

upon the real property to be benefited thereby; 

AND WHEREAS the said project was advanced as a 
local improvement on the initiative principle to a Court of 
Revision on November 16, 1972; 

AND WHEREAS the balance of Lot 1, Block 65 North 
Part, District Lots 258 and 329 , Group One, New Westminster 
District, (hereinafter called "the said lot") abuts the said 
project; 

AND WHEREAS the said lot is zoned CD-I (Comprehensive 
Development) under Zoning and Development By-law No, 3575 and 
has constructed thereon a single family dwelling; 

AND WHEREAS on November 16, 1972, Council deemed 
that the said project would specially benefit the real 
-pfoperty abutting the said project and undertook the same 
subject to relief being given under section 67 of Local 
Improvement Procedure By-law No, 3614 to the said lot which 
is being used for residential purposes, until either an 
industrial development is approved or the said lot is 
acquired by the City; 


AND WHEREAS the special annual assessment for the 
said project to be imposed on the said lot for a period of 
fifteen (15) years if it is used for industrial purposes is 
$313.90; 


CONTD . 
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MOTIONS (Contd) 

Construction of pavement and curbs on Jellicoe Street from South 
East Marine Drive to Kent Avenue North on both sides. (Contd.) 


AND WHEREAS the special annual assessment for the 
said project to be imposed on the said lot for a period of 
fifteen (15) years if it is used for residential purposes 
is $34.78; 


BE IT THEREFORE RESOLVED that for the foregoing reasons 
the Council, by not less than two-thirds of all of its members, 
hereby deems and declares that the said lot would be unjustly 
affected by the imposition of a special annual assessment for 
the said project as if it were used for industrial purposes 
and that' the special annual assessment for the said project 
be imposed on the said lot for the year 1974, as if the said 
lot were used for residential purposes, that is to say, the 
eumual sum of $34.78. 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY. 

Construction of pavements and curbs on both sides of McLean Drive from 
2nd Avenue to 3rd Avenue. 

MOVED by Aid. Harcourt 

SECONDED by Aid. Volrich 

THAT WHEREAS the construction of pavements and curbs 

on both sides of McLean Drive from 2nd Avenue to 3rd Avenue 
(hereinafter called "the said project") was recommended by 
the Board of Administration on February 2, 1973, and approved 
by Council on February 20, 1973, as a local improvement to 
be paid in part by special assessment upon the real property 
to be benefited thereby; 

AND WHEREAS Lot 24, Block 70, District Lot 264A, 
Group One, New Westminster District (hereinafter called "the 
said lot") flanks the said project; 

AND WHEREAS the said lot is zoned RM-3 (Multiple 
Dwelling District) under Zoning and Development By-law No. 
3575 and has constructed thereon a single family dwelling; 

AND WHEREAS on October 5, 1971, Council passed a 
resolution which adopted the following recommendations of the 
Board of Administration of October 1, 1971:- 

" a) That Council adopt a policy of giving relief on 
local improvement charges to homes on flanking 
higher-zoned lots : 

i) so that they pay a rate according to their 
zoning but with a residential level of 
flankage relief; 

ii) that the relief be limited to owner-occupied 
single family dwellings, the ownership of 
which precedes the assessment of the local 
improvement charge; 

iii) that the relief apply to local improvements 
for pavement and curbs and for sidewalks. 

b) That the Assessment Commissioner be instructed to 
bring forward each year a list of the properties 
and a formal resolution giving the relief to those 
properties still eligible." 


CONTD. . 
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MOTIONS (Contd) 

Construction of pavements and curbs on both sides of McLean Drive 
from 2nd Avenue to 3rd Avenue. 

AND WHEREAS the said project was advanced as a 
local improvement on the initiative principle to a Court of 
Revision on May 17, 19 73; 

AND WHEREAS on May 17, 1973, Council deemed that 
the said project would specially benefit the real property 
abutting the said project and undertook the same subject 
to relief being given under section 67 of Local Improvement 
Procedure By-law No. 3614 to the said lot pursuant to the said 
resolution of Council dated October 5, 1971; 


AND WHEREAS since the said lot flanks the said 
project, it may be specially assessed at the rate established 
in the Local Improvement Procedure By-law for property zoned 
RM-3 (Multiple Dwelling District) calculated on seventy-five 
percent (75%) of its flankage rather than twenty-five percent 
' (25%) thereof had the said lot been zoned for residential 
use; 

AND WHEREAS the special annual assessment to be 
imposed on the said lot is $183.47 for a period of fifteen 
(15) years; 

AND WHEREAS the special annual assessment that 
would be imposed on the said lot if it were specially 
assessed on twenty-five (25%) of its flankage at the rate 
established in the Local Improvement Procedure By-law for 
property zoned RM-3 (Multiple Dwelling District) is $61.16 
for a period of fifteen (15) years; 

BE IT THEREFORE RESOLVED that for the foregoing 
reasons Council, by not less than two-thirds of all of its 
members, hereby deems and declares that the said lot would 
be especially inequitably and unjustly affected by a special 
assessment of $183.47 for the said project and that such 
assessment be reduced to $61.16 for the year 1974 only, and 
the Collector of Taxes is hereby directed to enter on the 
tax roll against the said lot the amount of the reduced 
special assessment for the said year. The difference in 
the said amounts shall be provided out of the general funds 
of the City. 


- CARRIED UNANIMOUSLY AND BY 
THE REQUIRED MAJORITY. 

Construction of pavement and curbs on both sides of Heather Street 
from 70th Avenue to South West Marine Drive. 

MOVED by Aid . Harcourt 
SECONDED by Aid. Volrich 

THAT WHEREAS the construction of pavement and curbs on 

both sides of Heather Street from 70th Avenue to South West 
Marine Drive (hereinafter called "the said project") was 
recommended by the Board of Administration on September 15, 
1972, and approved by Council on September 19, 1972, as a 
local improvement to be paid in part by special assessment 
upon the real property to be benefited thereby; 


AND WHEREAS Lot 8 of Y of 7 to 10 , Block C, District 
Lots 319, 324 and Part of 323, Group One, New Westminster 
District (hereinafter called "the said lot") abuts the said 
project and is zoned RM-3 (Multiple Dwelling District) under 
the Zoning and Development By-law No. 3575; 


AND WHEREAS the said lot is a cornaj: lot with a 
frontage of thirty-three (33) feet abutting the said project 
on which is constructed a single family dwelling and the said 
lot cannot be developed beyond a residential use, notwith- 
standing that the said lot is zoned RM-3 (Multiple Dwelling 
District) ; 


CONTD. 
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MOTIONS (Contd) 

3 jf Construction of pavement and curbs on both sides of Heather Street 
from 70th Avenue to South West Marine Drive (Contd.) 


AND WHEREAS the said project was advanced as a local 
improvement on the initiative principle to a Court of Revision 
on November 16, 1972; 


AND WHEREAS on November 16, 1972, Council deemed 
that the said project would specially benefit the real property 
abutting the said project and undertook the same subject to 
relief being given under section 67 of the Local Improvement 
Procedure By-law No. 3614 to the said lot; 


BE IT THEREFORE RESOLVED that for the foregoing 
reasons the Council, by not less than two-thirds of all of 
its members, hereby deems and declares that the said lot 
would be unjustly affected by being specially assessed for 
the said project at the rate levied on real property in 
Multiple Dwelling Districts pursuant to the Local Improvement 
Procedure By-law, namely the annual sum of $65.10, and that 
the special annual assessment be reduced for the year 1974 to 
the rate levied on real property in residential districts 
pursuant to the said by-law, namely the sum of $25.40. The 
Collector of Taxes is hereby directed to enter on the tax 
roll against the said lot the amount of the reduced assessment 
for the year 1974 only. The difference in the said amounts 
shall be provided out of the general funds of the City. 


- CARRIED UNANIMOUSLY AND BY 
THE REQUIRED MAJORITY. 

Construction of pavement and curbs on Osier Street from 70th Avenue 
to the lane north on both sides, and portland cement concrete curbs 
and gutters on both sides of Osier Street from the lane north of 
70th Avenue to 67th Avenue. 


MOVED by Aid. Harcourt 
SECONDED by Aid. Volrich 

THAT WHEREAS a sufficiently signed petition was filed with 

the City Clerk praying that Council construct pavement and curbs 
on Osier Street from 70th Avenue to the lane north on both sides 
and Portland cement concrete curbs and gutters on both sides of 
Osier Street from the lane north of 70th Avenue to 67th Avenue 
(hereinafter called "the said project") as a local improvement, 
to be paid in part by special assessment upon the real property 
to be benefited thereby; 


AND WHEREAS Council sat as a Court of Revision on 
March 12, 1970, to hear complaints against the proposed assess- 
ments and immediately following the hearing. Council deemed that 
the said project would specially benefit the real property front- 
ing and abutting the said project and undertook the same; 


AND WHEREAS on October 5, 1971, Council passed a 
resolution which adopted the following recommendations of the 
Board of Administration of October 1, 1971:- 

"a) That Council adopt a policy of giving relief on 
local improvement charges to homes on flanking 
higher-zoned lots : 

i) so that they pay a rate according to their 
zoning but with a residential level of 
flankage relief; 

ii) that the relief be limited to owner-occupied 

single family dwellings, the ownership of which 
precedes the assessment of the local improvement 
charge ; 

iii) that the relief apply to local improvements for 
pavement and curbs and for sidewalks. 
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MOTIONS (Contd) 


3 g Construction of pavement and curbs on Osier Street from 70th Avenue 

to the lane north on both sides, and portland cement concrete curbs 
and gutters on both sides of Osier Street from the lane north of 
70th Avenue to 67th Avenue. (Contd .) 


b) That the Assessment Commissioner be instructed to 

bring forward each year a list of the properties and a 
formal resolution giving the relief to those properties 
still eligible." 


AND WHEREAS Lot 4 of 35, Block B, District Lots 319, 324 
and part of 323, Group One, New Westminster District (hereinafter 
called "the said lot") flanks the said project; 

AHD WHEREAS the said lot is zoned RM-3 (Multiple Dwelling 
District) under the Zoning and Development By-law and has constructed 
thereon a single family dwelling; 

AND WHEREAS since the said lot flanks the said project, 
it is specially assessed at the rate established in the Local 
Improvement Procedure By-law for property zoned RM-3 (Multiple 
Dwelling District) calculated on seventy-five percent (75%) of 
its flankage rather than twenty-five percent (25%) thereof had 
the said lot been zoned for residential use; 


AND WHEREAS the special annual assessment to be imposed 
on the said lot is $148.45 for a period of fifteen years; 


AND WHEREAS the special annual assessment that would be 
imposed on the said lot if it were specially assessed on twenty- 
five percent (25%) of its flankage at the rate established in the 
Local Improvement Procedure By-law for property zoned RM-3 
(Multiple Dwelling District) is $49.48 for a period of fifteen 
years; 


AND WHEREAS the Assessment Commissioner is satisfied 
that the said lot is eligible under the provisions of the said 
resolution of Council of October 5, 1971, for the relief here- 
inafter granted; 


BE IT THEREFORE RESOLVED that for tAe foregoing reasons 
Council, by not less than two-thirds of all of its members, 
hereby deems and declares that the said lot would be especially 
inequitably and unjustly affected by a special assessment of 
$148.45 for the said project and that such assessment be reduced 
to $49.48 for the year 1974 only, and the Collector of Taxes is 
hereby directed to enter on the tax roll against the said lot the 
cunount of the reduced special assessment for the said year. The 
difference in the said amounts shall be provided out of the 
general funds of the City. 


- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY, 

3 h Construction of Street lighting on both sides of South East Marine 
Drive from Duff Street to Elliott Street. 

MOVED by Aid. Harcourt 
SECONDED by Aid. Volrich 

THAT WHEREAS the construction of street lighting on both 

sides of South East Marine Drive from Duff Street to Elliott 
Street (hereinafter called- "the said project") was recommended by 
the Board of Administration on July 22, 1966, and approved by 
Council on July 28, 1966, as a local improvement to be paid in 
part by special assessment upon the real property to be benefited 
thereby; 


AND WHEREAS the said project was advanced as a local 
improvement on the initiative principle to a Court of Revision on 
September 12, 1966; 
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MOTIONS (Contd . ) 

Construction of Street Lighting on both sides of South East Marine 
Drive from Duff Street to Elliott Street. (Contd.) 


AND WHEREAS on September 12, 1966, Council deemed that 
the said project would specially benefit the real property abut- 
ting the said project and undertook the said project; 

AND WHEREAS on February 27, 1970, it was recommended by 
the Board of Administration that relief be given under Section 67 
of the Local Improvem.ent Procedure By-law to the real property 
zoned Comprehensive Development (CD-I) under the Zoning and 
Development By-law abutting the said project which is vacant or 
being used for residential purposes until either an industrial 
development or such real property is acquired by the City, such 
recommendation having been approved by Council on March 3, 19 70; 

AND WHEREAS it has been determined that the following 
real property is entitled to such relief and the special annual 
assessments for the said project to be imposed on such real 
property for a period of ten years if it is used for industrial 
purposes are the amounts set forth opposite the same:- 


Annual Special 
Assessments for 

Description of Real Property Industrial Purposes 


Lot 

Sub. 

Blk. 

D.L. 




2 


38 

258 

& 

329 

$ 18.42 

4 


38 

258 

& 

329 

18.41 

1 


• 39-41 

258 

& 

329 

18.42 

2 


39-41 

258 

& 

329 

18.42 

3 


39-41 

258 

& 

329 

18.42 

4 


39-41 

258 

& 

329 

18.41 

7 Amd. 


42-44 

258 

& 

329 

56.96 

1 

1 

70 

258 

& 

329 

32 .35 


AND WHEREAS it is deemed advisable that a resolution be 
passed annually by the Council giving the relief hereinafter 
granted to such of the said real property as qualifies therefor. 

BE IT THEREFORE RESOLVED that for the foregoing reasons 
the Council, by not less than two-thirds of all of its members, 
hereby deems and declares that the said real property would be 
unjustly affected by the imposition of a special annual assess- 
ment for the said project as if it were used for industrial pur- 
poses and that the special annual assessment for the said project 
be imposed on the said real property for the year 1974 as if it 
were used for residential purposes, that is to say:- 


Annual Special 
Assessments for 


Description 

of Real 

Property 




Residential 

Lot 

Sub . 

Blk 


D.L. 





2 


38 


258 

& 

329 

$ 7 

.75 

4 


38 


258 

& 

329 

7 

.75 

1 


39- 

41 

258 

& 

329 

7 

.75 

2 


39- 

41 

258 

& 

329 

7 

.75 

3 


39- 

41 

258 

& 

329 

7 

.75 

4 


39- 

41 

258 

& 

329 

7 

.75 

7 Amd. 


42- 

44 

2 58 

& 

329 

23 

.98 

1 

1 

70 


258 

& 

329 

13 

.62 


The Collector of Taxes is hereby directed to enter in 
the tax roll against the said real property the amount o£ Llie 
reduced special assessment for the year 1974 only. Tlie diSferenco 
in the special annual assessment that would have been imposed on 
the said real property if it was used for industrial purpoijes and 
the special annual assessment to be imposed pursuant to this 
resolution shall be provided out of the general funds of the City. 


- CARRIED UNANIMOUSLY AND BY 
THE REQUIRED MAJORITY. 
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MOTIONS (Contd) 

Airport Strike 

MOVED by Aid. Volrich 
SECONDED by Aid . Pendakur 

THAT the Council of the City of Vancouver views with great 
concern the continuation of the shutdown of operations at the 
Vancouver International Airport and urgently requests the Minister 
of Transport and Chairman of the Treasury Board to take realistic 
and immediate steps to resolve the present dispute with the fire- 
fighters and to enter into discussions with them without further 
delay . 

(carried) 

MOVED by Aid. Rankin 

SECONDED by Aid. Pendakur (in amendment) 

THAT the following words be added to Alderman Volrich 's motion 
"and further, Coi|ncil recommends that the airport firefighters be 
offered parity with the firefighters in the various municipalities 
surrounding the airport." 

- LOST 

(Aid. Bowers, Harcourt, Hardwick, Linnell, Maj-zari, 

Massey, Volrich and the Mayor voted against the Motion) 

The amendment to the Motion having been lost, the Motion was put and 

- CARRIED 

(Aid. Bowers, Harcourt, Massey & Rankin voted against the Motion) 
Inaccurate Surveys^ in Older Residential Areas . . 

MOVED by Aid. Rankin 
SECONDED by Aid. Linnell 

THAT WHEREAS a great number of surveys are being done in older 
residential areas of the City of Vancouver. 

AND WHEREAS the surveys being done today are much more accurate 
than in the past and indicate in many instances that all houses in 
a block can be out anywhere from 3' to 5' because of faulty surveys 
carried out in the past 

AND WHEREAS there have been numerous complaints from citizens 
concerning the expenditure of hundreds of dollars on moving buildings, 
garages, carports, fences, etc.; 

THEREFORE BE IT RESOLVED that the City Council requests 
the Provincial Government to pass some enabling legislation such 
as the Quieting Titles Act, whereby inaccurate surveys when they 
cover a whole residential block, can remain as they are as most 
of the land involved is city-owned, being streets or city boulevards. 

- (referred) 

MOVED by Aid. Linnell 
SECONDED by Aid. Hardwick 

THAT this motion be referred to the Corporation Counsel for 
consideration and report to Council. 

- CARRIED UNANIMOUSLY. 
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ENQURIES AND OTHER MATTERS 


Demolition of Waterfront Sheds . 


Alderman Massey expressed concern 
on the action taken by Mr. Rathie 
of the National Harbour Board in 
having certain waterfront sheds 
demolished without reference to the 
City officials. The site was under 
consideration by Council in 
connection with a proposed fisher- 
man's wharf. 


MOVED by Aid. Massey 
SECONDED by Aid. Pendakur 

THAT the Mayor be requested to write to local Members of 
Parliament, including the Hon. Ron Basford and The Hon. Jack Davis 
protesting and deploring the action taken by Mr. Rathie with respect 
to the demolition of these waterfront sheds. 

- CARRIED UNANIMOUSLY. 


Van Dusen Botanical Gardens. Alderman Pendakur referred to the 
Donation from MacMillan meeting of the Park Board last 

Bloedell Limited. evening, in which it was announced 

that MacMillan Bloedel Limited will 
build and maintain a Forest and 
Forestry Exhibit on a 3^ acre site 
in the Van Dusen Botanical Gardens. 


Vanier Park - 
Proposed Restaurant 


Alderman Pendakur referred to an 
informal proposal received by the 
Park Board to construct a restaurant 
in Vanier Park. 


Increased Admission, 
Vancouver Aquarium. 


Alderman Pendakur referred to a 
proposal by the Aquarium to increase 
its admission prices for children 
and senior citizens. 


The Mayor undertook to request the Park Board 
to appear before Council in explanation of the 
foregoing matters. 


Council recessed at approximately 5.45 p.m. to 
reconvene in the Council Chamber at 7.30 p.m. 
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The Council reconvened at approximately 7:30 p.m. with !Iayor 
Phillips in the Chair and the following members present: 

PRESENT : Mayor Phillips 

Aldermen Bowers, Gibson, Harcourt, Hardwick 
Linnell, Ilarzari, Ilassey, Pendakur 
and Rankin 

ABSENT : Alderman Volrich 

DELEGATIONS & UNFINISHED BUSINESS 

Boat Shelter: 

2 3 South Renfrew Street 

City Council on February 19, 1974, deferred consideration of 
a report from the Director of Permits and Licenses dated 
February 15, 1974, on the matter of a boat shelter at 23 South 
Renfrew Street pending the appearance of Ilr. Antongiovanni , the 
owner of the boat shelter. 

Ilr. Antongiovanni appeared this day and filed a letter 
dated April 8th, requesting permission to retain the boat shelter, 
although his Development Permit Application had been refused as a 
condition imposed by the Technical Planning Board had not been met. 

The report of the Director of Permits and Licenses proposed 
a number of alternatives and recommended that the By-law be 
enforced . 

MOVED by Aid. Rankin, 
SECONDED by Aid. Hardwick, 

THAT no further action be taken at this time with respect to 
the boat shelter constructed at 23 South Renfrew Street pending 
submission of a report from the Director of Planning regarding 
maximum uses permitted in rear yards. 

- CARRIED UNANIMOUSLY 

Suggestions for Tax Reform 

City Council on February 26, 1974, when considering a brief 
on Tax Reform from the Vancouver and District Labour Council, 
agreed to hear a delegation from the organization. 

Mr. F. Kennedy, representing the Labour Council, spoke in 
support of the brief answering questions and updated certain figures 
contained in his brief. 

Council noted comments from the Director of Finance contained 
in the Board of Administration report of February 22nd, on the 
matter. 

MOVED by Aid. Bowers, 
SECONDED by Aid. Pendakur, 

THAT the following three clauses in the Labour Council's brief 
be referred to the Director of Finance for consideration and report 
to the Standing Committee on Finance and Administration^ 

"(3) The 9.5% business tax now levied on the rental value of 
business properties should be replaced with a graduated 
business tax ranging from 6% to 20%, with small business 
enterprises paying the 6%, and large business enterprises 
(banks, insurance companies, breweries, etc.) paying the 
full 20%. 

(7) The City should grant a flat exemption of $10,000 
on all homes whose assessed value does not exceed 
$30,000. This would benefit the small home owner 
the i^st. 

(8) An added-value tax of 100% should be levied against 
any increase in land values due to rezoning by City 
Council . " 


cont ' d. 
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DELEGATIONS AND UNFINISHED BUSINESS (cont'd) 

Suggestions for Tax Reform 
(continued) 


FURTHER THAT the remaining clauses contained in the brief 
be referred to the Standing Committee on Finance and Administration 
for consideration and report to Council. 

- CARRIED UNANIMOUSLY 


Cultural Grants; 1974 

The Council at its meeting on April 2, 1974, when dealing with 
a report of the Standing Committee on Finance and Administration on 
Cultural Grants, directed that organizations affected by Council's 
action that day be granted the opportunity of appealing if they so 
wished. Recommendations of the Committee with respect to Anna Wyman 
Dance Theatre and the Vancouver East Cultural Centre were deferred 
to this meeting of Council for consideration. 

The Council took action as follows, and in each case heard 
delegations speaking with respect to their particular grant request: 

(a) Vancouver East Cultural Centre 

MOVED by Aid. Marzari, 
SECONDED by Aid. Gibson, 

THAT a grant of $25,600.00 for 1974, be approved. 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED I^JORITY 

(b) Anna Wyman Dance Theatre 

MOVED by Aid. Marzari, 
SECONDED by Aid. Gibson, 

THAT a grant of $3,000.00 for 1974, be approved. 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 

(c) Paula Ross Dancers 

MOVED by Aid. Pendakur, 
SECONDED by Aid. Linnell, 

THAT a total grant of $1,000.00 for 19 74, be approved, and the 
Council resolution of April 2, 1974, be amended accordingly. 

- CARRIED BY THE 
REQUIRED MAJORITY 

(Alderman Hardwick voted against the motion) 

(d) Playhouse Theatre 

MOVED by Aid. Massey, 
SECONDED by Aid. Gibson, 

THAT a total grant of $54,000.00 be approved, $12,000 to cover 
the arrears for rental of the Queen Elizabeth Playhouse (as referred 
to in the motion of Council of April 2nd) and $42,000 to be considered 
payment in advance for rental of the Playhouse for the forthcoming 
season. 

- LOST NOT HAVING RECEIVED 
THE REQUIRED MAJORITY 

(Aldermen Bowers , Hardwick and Pendakur voted against the 
motion) 
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cont ' d 
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DELEGATIONS & UNFINISHED BUSINESS (cont'd) 

Cultural Grants: 1974 
(continued) 


Playhouse Theatre 
(continued) 


MOVED by Aid. Marzari, 
SECONDED by Aid. Harcourt, 

THAT a total grant of $42,000.00 be approved, $12,000 to 
cover the arrears for rental of the Queen Elizabeth Playhouse 
during the 73 - 74 season as referred to in the Council 
Minutes of April 2, 1974 (page 18), and $30,000 to be considered 
payment in advance towards the rental of the Playhouse for the 
74 - 75 season, and the Council resolution of April 2, 1974 (page 18) 
be amended accordingly. 

- CARRIED BY THE 
REQUIRED MAJORITY 

(Aldermen Hardwick and Pendakur voted against the motion) 

(e) Arts Club Theatre 

MOVED by Aid. Bowers, 
SECONDED by Aid. Gibson, 

THAT a total grant of $2,500.00 for 1974, be approved towards 
a children's theatre program, and the Council resolution of April 2nd, 
1974, be amended accordingly. 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 

(f ) Shakespeare in the Park 

MOVED by Aid. Pendakur, 
SECONDED by Aid. Gibson, 

THAT a total grant of $5,000.00 for 1974, be approved, and the 
Council resolution of April 2, 1974, be amended accordingly. 

- CARRIED BY THE 
REQUIRED MAJORITY 

(Aldermen Bowers and Hardwick voted against the motion) 

MOVED by Aid. Linnell, 
SECONDED by Aid. Massey, 

THAT Council recommend strongly to the Park Board that the 
Shakespeare in the Park Theatre group be .granted rental of Malkin 
Bowl, under its own auspices, on the same basis as the "Theatre 
in the Park" organization, on the understanding this arrangement 
does not conflict with "Theatre in the Park" perfomances. 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 

(g) Tamahnous Theatre Workshop Society 

MOVED by Aid. Gibson, 
SECONDED by Aid, Linnell, 

THAT a total grant of $2,000.00 for 1974, be approved. 

- LOST NOT HAVING RECEIVED 
THE REQUIRED MAJORITY 

(Aldermen Bowers , Pendakur and Rankin voted against the 
motion) 

MOVED by Aid. Rankin, 
SECONDED by Aid. Pendakur, 

THAT a total grant of $1,000.00 for 1974, be approved, and the 
Council resolution of April 2, 1974, be amended accordingly. 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 

cent 'd . . . . 


in 
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DELEGATIONS & UNFINISHED BUSINESS (cont'd) 

Cultural Grants: 1974 
(continued) 


(h) Vancouver Theatre Co-Op 
(Breadbakers Puppets) 

MOVED by Aid. Ilarzari, 
SECONDED by Aid. Pendakur, 

THAT a grant of $2,400.00 for 1974, be approved. 


- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 


(i) Vancouver Society for Early Music 


MOVED by Aid. Massey, 
SECONDED by Aid. Harcourt, 

THAT a total grant of $4,000.00 for 1974, be approved on the 
understanding that $2,200 of this amount will be utilized for 
senior citizens program. 

- LOST NOT HAVING RECEIVED 
THE REQUIRED MAJORITY 


(Aldermen Bowers, Gibson, Linnell, Marzari, Pendakur, 
Rankin and Mayor Phillips voted against the motion) 

MOVED by Aid. Marzari, 
SECONDED by Aid. Linnell, 

THAT a total grant of $2,000.00 for 1974, be approved, and the 
Council resolution of April 2, 1974, be amended accordingly. 


- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 


( j ) National Council of the Metropolitan Opera 


MOVED by Aid. Bowers, 
SECONDED by Aid. Gibson, 

THAT a grant of $150.00 to be applied against the rental of the 
Queen Elizabeth Theatre for the organization's auditions in 
January, 1975, be approved. 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 


(k) Vancouver Opera Association 


MOVED by Aid. Rankin, 
SECONDED by Aid. Gibson, 

THAT a total grant of $18,800.00 for 1974, to be applied against 
rental and staffing requirements of ' the Queen Elizabeth Theatre, be 
approved, and the Council resolution of April 2, 1974, be amended 
accordingly. 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 

(1) Vancouver Radio Orchestra 


MOVED by Aid. Gibson, 
SECONDED by Aid. Rankin, 

THAT a grant of $1,500 for 1974, be approved. 

- LOST NOT HAVING RECEIVED 
THE REQUIRED MAJORITY 


(Alderman Pendakur and Mayor Phillips voted against 
the motion) 


cont ' d. . 
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DELEGATIONS & UNFINISHED BUSINESS (cont'd) 


Cultural Grants: 1974 
(continued) 


Vancouver Radio Orchestra 
(continued) 


riOVED by Aid. Rankin, 
SECONDED by Aid. Harcourt, 

THAT a grant of $1,000.00 for 1974, be approved. 


(Aldermen Bowers and Pendakur voted against the motion) 

MOVED by Aid. Pendakur, 
SECONDED by Aid. Massey, 

THAT a grant of $500.00 for 1974, be approved. 


The Council adjourned at approximately 9:35 p.m. 


The foregoing are Minutes of the Regular Council Meeting 
of April 9, 1974, adopted on April 23, 1974. 


- LOST NOT HAVING RECEIVED 
THE REQUIRED MAJORITY 


- CARRIED UNANIMOUSLY ,A»D 
BY THE REQUIRED MAJORITY 


* * * * * 
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Board of Administration Report, April 5, 1974 (WORKS - 1) 


WORKS AND UTILITY MATTERS 


RECOMMENDATIONS ; 

1. Tender No. 57-73-21, Reinforced Concrete Pipe and Reinforced 
Concrete Manhole Sections and Lids 

The City Engineer and Purchasing Agent report as follows :- 

^^On December 10, 1973, tenders were received for the supply and 
delivery of reinforced concrete sewer pipe and manholes. Tenders were received 
from 3 films as follows: 


PIPE TENDER MANHOLE TENDER 


Name of 
Firm 

Total Bid 
Price * 

Items on 1 
Which Low 
Bidder 

Lowest Com- 
bined Bid 

Remarks 

Total Bid 
Price * 

Remarks 

Ocean 
Construc- 
tion 
Supplies 
Ltd. 

$3A5,572.O0 

15", 27" 
60", & 72" 

$3U,026.00 

Quotations 
received 
on all 
items 

1 

$221,362.58 

To City 
Specifications 

Lafarge 

Concrete 

Ltd. 

1206,836.00 

18", 21", 
2/h",20", 
36", -^2", 
A8",5A" 

No quota- 
tions on 3 
major items 
(approx. 
Value 
$137,000) 

1 

1 

'$223,83A.90 

1 
I 

To City 
Specifications 

Island 
Precast 




No quota- 
tions on 
pipe . 

v^212,807..95' 

Tender not 
in accordance 
with City 
specifications 


* Based on "Local Content" price and includes all freight charges but excludes 
% Provincial Sales Tax. 


CONCRETE PIPE 

As shown in the tabulation, the lowest combined bid for concrete 
pipe is $3A4,026.0O based on estimated quantities of pipe to be used over the 
next year. This would mean that Ocean Construction Supplies would provide all 
the 15", 27", 60" and 72" pipe and LaFarge Concrete would supply all the 18", 
21", 2i", 30", 36", A2", A8" and 5A" pipe over the next 1-year period. However, 
for an additional $il,/i.l0.00 the total concrete pipe supply contract could be 
awarded to Ocean Construction Supplies Ltd. Ocean Construction Supplies Ltd. has 
a history of good service with the City. They have provided us with prompt delivery 
and good technical service. Therefore, it is felt that the additional cost of 
$1,4.10.00 will be more than off-sot by their good service and the sinplif ications 
resulting from having one supplier for all items in concreto pipe supply contract. 

CONCRETE MANHOLE BARREI.S AND LIDS 

The low bid for manhole barrels and lids was received from 
Island Precast Concrete Ltd. of Parksville. Their tender was based on manu- 
facturing to a specification different from that which the City called for. 

The City has always specified spun manhole barrels which have 
step rungs welded to the reinforcing cage and cast into the concrete at the 
time of spining. The end product is a high detisity concrete barrel made to the 
same specifications as the sewer pipe and having a useful life equal to that of 
the sewer pipe. 

The manhole offered by Island Precast Concrete is made by the 
vertical cast process. In this process, holes are cast in the barrel and 
after the molds have been stripped, step rungs are driven into these holes 
with cement grout being used as a bonding agent. We have some doubt as to 
the long term reliability of manholes made by this method. 


Cont'd . . , 
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Clause 1 Cont'd 


Spun maholes can be purchased from Ocean Construction Supplies 
for an additional siam of $8,555.13, 

We feel that this additional expenditure is justified when 
weighed against the long term benefits. 

The City Engineer and the Purchasing Agent RECOMMEND that the 
total contract for supply and delivery of Reinforced Concrete Pipe and Re- 
inforced Concrete Manhole Sections and Lids be awarded to Ocean Construction 
Supplies Ltd. at a total cost of $577,74-9.50 excluding % Sales Tax ($565,834.58 
•local content' price) based on estimated requirements for the next one-year 
period . " 

Your Board RECOMMENDS that the recommendation of the City Engineer 
and the Purchasing Agent be approved, subject to a contract satisfactory to Corp- 
poration Counsel. 


2. Installation of Permanent Storm Drainage Facilities for the 
Proposed Pavement on the West Roadway of Boundary Road from 
Hastings Street to Charles Street 

The City Engineer reports as follows: 

"At the Court of Revision on August 16, 1973, City Council approved the 
paving of the west roadway of Boundary Road from Hastings Street to Charles 
Street. 

Because there are no permanent storm drainage facilities on Boundary 
Road at Charles Street and William Street it will be necessary to extend 
the storm sewer north on Boundary Road from Kitchener Street to William 
Street and install required catch basins at an estimated total cost of 
$23,000.00. 

I recommend that the required storm drainage facilities be installed 
prior to paving and funds in the amount of $23,000.00 be appropriated from 
Streets Capital Budget Account Code No. 148/7906 'Multiple Dwelling Streets - 
Unappropriated ' . " 


Your Board RECOMMENDS the foregoing recommendation of the City Engineer 
be approved. 


FOR COL!?iC!L ACTION SEE PA(:E(S^....£.^„ 


A-4 


Board of Administration, April 5, I974 (BUILDING - l) 

BUILDING AND PLANNING MATTERS 

RECOMMENDATION 

1. Re Law Department Alterations 

The Director of Legal Services reports as follows: 

"On December 4, 1973, Council approved additional staff 
for the Law Department and at the same time approved 
as a portion of the total additional cost an amount of 
$3,500 to cover renovations. 

The work is now being done and since that approval it 
has been decided that it would be advantageous to move 
the entrance of the office at an additional cost of 
$1000.00. 


In order that this may be done at this time while the 
work is going on, it is recommended that the total 
renovation costs approved at $3,500.00 by Council on 
December 4, 1974, be increased by $1,000.00 and approval 
be given for expenditure in advance of Budget approval." 


YOUR BOARD RECOMMENDS that the foregoing recommendation of 
the Director of Legal Services be adopted by Council. 


FOR COUNCIL ACTION SEE PAQE{S) g^l 
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Board of Administration, April 5, 1974 (FINANCE - l) 


REIJOMMENDATION 


1. 


)ate Type of Security 


:hartered Bank Deposit Receipts and Government Notes 


FINANCE MATTERS 


Investment Matters (Various Funds) February, 1974. 

(a) Security Transactions during the month of February, 1974 

(b) Summary of Securities held by the General and Capital Accounts 


a) GENERAL AND CAPITAL ACCOUNT TRANSACTIONS (PURCHASES) 


Maturity 
Date 


Maturity 
Value 


eb. 6 
12 
15 
25 


Bank of Montreal 
Mercantile Bank of Can. 
Mercantile Bank of Can. 
Can. Imperial Bank of 
Cormierce 


Mar. 22/74 $1,010,668.49 
Feb. 15/74 2,001,479.45 
Feb. 25/74 999,451.96 

Mar. 4/74 984,352.58 
$ 4,995,952.48 
********************** 


Cost 


$1 ,000,000.00 
2,000,000.00 
996,980.00 

982,675.30 
$4,979,655.30 


Term Annual 
Days Yield % 


44 
3 
10 


8.85 
9.00 
9.05 

8.90 


CEMETERY PERPETUAL MAINTENANCE FUND TRANSACTIONS (PURCHASES) 


Date 


Type of Security 


Debentures 


eb. 20 City of Vancouver 6% 
25 City of Vancouver 8% 


Maturity 
Date 

June 15/80 
April 1/91 


Maturity 
Value 

$1,000.00 
4,000.00 

$5,000.00 


Price 


$84.50 
90.50 


Cost Term Annual 
Days Yield % 


$ 845.00 6/4 
3,620.00 17/1 

$4,465.00 


9.30 
9.10 


*********************** 


TAYLOR MANOR TRUST FUND TRANSACTIONS (PURCHASES ) 


)ate 


Debentures 


■eb. 13 Greater Van. Sewerage 
& Drain. Dist. 5^5% 


>hort Term 


Type of Security 


Maturity 
Date 


Mar. 1/81 


Maturity 
Value 


Price 


$1,000.00 $81.66 


Cost Term Annual 
Days Yield % 

$ 816.60 7/1 9.08 


*****************'******** 


b) 


ype of Security 


SUMMARY OF SECURITIES HELD IN 
GENERAL AND CAPITAL ACCOUNTS ONLY AS AT FEBRUARY 28, 1974 


Par or Maturity Value 


Chartered Banks Deposit 
Receipts and Government Notes 

led i urn Term 


B.C. Hydro & Power Authority 
7% Parity Bonds due Sept. 1/75 


RECOMMENDATION 


$13,120,864.98 


$398,000.00 


Cash or Book Value 


$12,738,190.83 


$401,525.59 


RECOMMENDED by your Board that the report of the Director of Finance on 
nvestment Matters (Various Funds) for February, 1974 be confirmed. 


Cont'd . • . • 
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' - • Interest Rates Charged on Property Sales 


Finance; 


Your Board has received the following report from the Director of 


"On August 19, 1969 City Council adopted a policy regarding Ihe 
establishment of interest rates to be charged on property sales, upon re- 
commendation of the Director of Finance and Board of Administration. The 
policy actually passed by Council was as follows: 

'Reconmended that the Director of Finance be authorized to establish 
interest rates with respect to property sales as outlined in the fore- 
going report. Further, that he be authorized to review at six month 
intervals and adjust if necessary the lending rate." 

The foregoing report referred to summarized the situation as 
'based on present market conditions it is felt that a satisfactory interest 
rate can be derived by adding 1%% to the prime bank lending rate, thus 
creating an interest rate of 9 3/4%.' 

The current rate charged is 9%%, which is now approximately six 
months old and is in need of change. 

In 1969 the interest rate structure was such that adding 1%% to the 
prime bank lending rate produced an appropriate rate for the City to charge 
on property sales. However, today's interest rate structures are somewhat 
different. The prime bank rate at this time is 9h% and adding Ikt would produce 
an interest rate of 10 3/4% which is higher than any of the appropriate mortgage 
rates, and is not appropriate for the City to charge on property sales, where 
City policy is that if a person wishes to buy property on time they put 1/4 down 
and pay 1/4 of the balance at 6, 12 and 18 months. 

In view of the fact that interest rate structures now tend to ignore 
historical patterns, the rigid policy approved in 1969 is no longer appropriate. 
Our interest rate should be related to a number of interest rates such as N.H.A. 
mortgage rates, short term money market interest rates, bank prime rate, etc. 
Under these circumstances I think that my office plus the Property and Insurance 
Office have to basically use an intuitive mixture of these interest rates in the 
periodic reassessment of the rate we should use on property sales. 

I would therefore recommend that the interest rate to be charged on 
property sales be reviewed every six months (or more often if necessary) by the 
Director of Finance and the Supervisor of Property & Insurance and that the 
actual rate be established on the basis of their judgment after examining 
other current interest rates in the market." 

Your Board RECOMMENDS Council approval of the report of the 
Elirector of Finance. 


CONSIDERATION 


J , L.I. P. Artists* Gallery 


The Director of Social Planning reports 


When the L.I. P. Artists' Programme was extended for 1974, City 
Council provided a City contribution of $18,300.00, to a total 
budget of $94,998.00. 

Federal contribution to the Artists' Programme is expected to 
terminate on May 31, 1974. 

I recommend that the unexpended balance of the City contribution 
($17,600.00) be used to extend the programme beyond that date 
for the following purposes: 

1. To exhibit and sell some of the stock of." art that 
has been accumulated by the City. The procoods 
from sales would be put back into the programme 
to sustain it. 


Cont'd . . . . 
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Clause #3 continued; 


(FINANCE - 3) 


B, To continue operation of the Artists' Gallery, at 
555 Hamilton Street, where local artists will be 
able to exhibit and sell works. The City would 
receive works from artists in lieu of payment for 
the use of this facility. 

C, To organize art shows throughout the year, including 
the highly successful "Artlatch" , on a continuing 
basis. Art shows along the Granville Mall are 
being planned. 

D, For payment of salaries of Director and Assistant 
director . 

The Director of Social Planning RECOMMENDS that the balance of 
funds in Materials Fund #704/23 that remains unexpended as of 
May 31, 1974 (estimated to be $17,600.00) be carried forward to 
November 30, 1974, for the foregoing purposes. 

In September of this year, I will make recommendations to Council 
regarding future auspices and finances of this programme, in the 
event we decide to ask that it be continued. 


Your Board submits the recommendations of the Director of Social 
Planning for Coiincil»s CONSIDERATION. 

RECOMMENDATION 

4, Professional Liability Insurance 

The Director of Finance, the Director of Permits & Licenses and the City 
Engineer report as follows: 

"The subject of professional liability insurance was first introduced to 
Council in a report dated May 9, 1972. Council at that time approved the 
necessary liability coverage for both professional and non-professional 
members of the Health Department. The other members of the City's various 
departments were to be considered in the proposed overall liability insurance 
policy when the Insurance Committee, made up of City officials, completed 
its final report on the subject. 

The Committee is concerned with the possibility of litigation against 
professional staff particularly in view of a recent local experience, and 
in view of the trend in the United States and England where employees have 
been subject to actions for third party liability. The professional staff 
have also expressed real concern respecting the lack of protection especially 
in view of the actions against such employees in recent years. Such concern 
can only be detrimental to efficiency and productivity. 

In view of the foregoing, the Committee of City officials is of the 
opinion that there is now justification for reconsidering the protection 
of professional staff through a policy of professional liability insurance 
until such time as a suitable overall municipal form of liability insurance 
is obtained. A preferable alternative to obtaining such insurance to protect 
all staff would be to follow the procedure adopted by the Insurance Corpor- 
ation of British Columbia. The ICBC Act provides: 

'23.(2) No action or other proceeding lies against 
any person other than the corporation for the purpose 
of enforcing any claim or right in relation to the 
operations engaged in or carried on pursuant to this 
Act or the Regulations or any insurance plan established 
under this or any other Act. 

(3) No action or other proceeding whatever may be 
commenced against any person in respect of any bona fide 
act or omission in connection with the administration or 
carrying out of this Act or the Regulations, or any 
insurance plan established under this or any other Act.' 

Cont'd . • • 
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Clause #4 continued; 


It would appear that this whole question of liability for employees 
could be hcindled by an amendment to the City Chcirter similar to the wording 
of the section in the ICBC Act. It seems reasonable that if the Government 
is prepared to protect the employees of the ICBC, they should also not find 
any difficulty in protecting employees of the City. 

In respect to interim insurance coverage for professional staff, the 
staff referred to are as follows: 

Engineers - 62 
Architects - 2 
Surveyors - 5 

TOTAL 69 

In order to obtain an indication of the premium, the holding broker for the 
City's liability insurance, Macaulay Nicholls Maitland, were requested to 
see quotations for liability limits of $1,500,000. 


After prolonged negotiations with three large underwriting companies, 
only one submitted a proposal. This is as follows: 


Primary 

Simcoe & Erie 

$250,000 per individual per year 
$500,000 aggregate limit per year 
$ 1,000 

$ 10,450 per year 


Lloyds , London 

$1,250,000 excess of primary $250,000 
$1,000,000 aggregate excess of primary aggregate 
$ 6,375 per year 

TOTAL ANNUAL PREMIUM: $16,825 

* This coverage is applicable to professional staff only and 
does not include the City of Vancouver as an insured. 

The Committee is of the opinion that the primary coverage would be 
suitable pending the overall coverage mentioned above v^ich it is anticipated 
may be available later this year or the Charter amendment which may be granted 
in the fall to give protection similar to that provided by ICBC. Accordingly, 
it is RECOMMENDED that: 


Underwriter : 

* Limits : 

Deductible: 
Premium: 
Excess 

Underwriter: 

* Limits: 

Premium: 


A. Corporation Counsel be instructed to apply for a Charter 
amendment that would be similar to clauses 23.(2) and (3) 
of the ICBC Act; 

B-. the proposal for insurance and the quotations submitted 
by Macaulay Nicholls Maitland on behalf of the Simcoe 
and Erie Insurance Co. be accepted." 

Your Board RECOMMENDS that the foregoing recommendations of the 
Director of Finance, the Director of Permits & Licenses and the City 
Engineer be appwved. 

5, P.N.E. Parking Enforcement 

The Director of Permits and Licenses reports as follows: 

"Resolution of Council March 12th, 1974, adopted a report of the Official 
Traffic Commission: 


1(B) that the Police Department and the Director of Permits 

and Licenses be instructed to maintain a reasonable Cont'd • • • 
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enforcement level in the area adjacent to the P.NoE, 
during P.N.E, events,' 

In order to comply vvdth this instruction, it is necessary to deploy 
existing staff on an overtime basis as we have done in the past on 
an intermittent scheduling of inspections. To provide a reasonable 
level of inspection on a continuing basis, events taking place at 
the P,N,E, will require an increase in the man hours given to this 
function. 

Costs already accrued for overtime for this purpose to the end of 
March 1974 are $2,002,00, We have carefully reviewed the list of 
scheduled events for the remainder of the year and it is estimated 
that a further amount of $7,453,00 will be required for overtime 
enforcement. 

In past years, we have been instructed not to enforce parking regula- 
tions during the Pacific National Exhibition, Wc are, however, 
including this period as being part of instruction and therefore 
our estimates include enforcement costs during the exhibition, 

RECOMMENDED: That City Council approve an amount of $9,465,00 in 
advance of the 1974 Budget as a new and non-recurring item for 
'P,N,E, Parking Enforcement', Account No, 6741/790," 

Your Board RECOMMENDS that the recommendation of the Director of Permits 
and Licenses be approved, 

6. Technician - Materials Testing Laboratory 

The City Engineer and Director of Personnel Services report as follows: 

"The Materials Testing Laboratory, which is situated in Gamble Yard, 
contains testing facilities for asphalt, concrete, aggregates and other 
construction materials used by the Engineering Department or by contractors 
working for the City, primarily on road construction. Although the facilities, 
equipment and supervision are provided by the Engineering Department, the 
laboratory technician is supplied by the Health Department, an arrangement which 
has existed since the days when materials testing for the Engineering Department 
was carried out in the City Analyst's Laboratory. 

Since all the testing performed in the Materials Testing Laboratory is 
undertaken for the Engineering Department, the City Engineer feels it is 
desirable to place the laboratory technician under the direct control and 
supervision of the Engineering Department. This would also provide a more 
flexible operation in that various field tests and procedures which are now 
performed by Engineering Department staff can be undertaken by the laboratory 
technician during slack periods when he is available for this work. 

The incumbent laboratory technician is resigning on March 31, and this is 
an appropriate time to transfer this position from the Health Department to the 
Engineering Department. Accordingly, it is recommended that the Laboratory 
Technician II position in the City Analyst's Laboratory be abolished and a new 
position be created in the Engineering Department, and that $8,100 be transferred 
from the Health Department budget to the Engineering Department budget lor salary 
and fringe benefits for the remaining nine months of the year as lollows: 

Account No. 8005/602 Salaries $7,300 
Account No. 8005/611 Fringe Benefits $ 800 

The Medical Health Officer concurs in this recommendation. 

At this time, it is estimated that 20% of the technician's time would be 
distributable to other accounts, and therefore Account No. 8005/607 - "Credits 
From Inspection Function" - should be increased by $1,500. This position also 
requires auto allowance, for which funds are available in the budget. 

The Director of Personnel Services has reviewed this position and reports 
as follows: 

Cont'd • • . • 


127 

- 5) 


128 


Board of Administration, April 5, 1974 (FINANCE - 6) 

Clause #6 continued ; 

At the request of the City Engineer I have reviewed the duties of the above 
noted position. 

This position performs technical work of some complexity. Duties include 
conducting standard laboratory materials tests on asphalt paving and portland 
cement mixes, soils and other construction materials, conducting field materials 
tests, recording results, and performing related work as required. 

These duties and responsibilities fall within Class Specification No. 200-1, 
Engineering Technician, Pay Grade 19, ($806-$963), and I recommend that it be 
classified accordingly. 

Summary 

Incumbent Proposed Classification Effective Date 

One New Position Engineering Technician When Approved 

Pay Grade 19, ($806- $963) 

This report has been discussed with the Business Manager of the Vancouver 
Municipal and Regional Employees' Union, who concurs with the above recommendation. 

Accordingly, it is RECOMMENDED that: 

(a) The Laboratory Technician II position in the City Analyst's Laboratory be 
abolished. 

i 

(b) One new Engineering Technician position be established in the Engineering 
! Department. 

j 

j (c) $8,100 be transferred from the Health Department salaries budget to the 
j Engineering Department budget for salary and fringe benefits." 

i 

j Your Board RECOMMENDS the foregoing recommendation of the City Engineer and 

! Director of Personnel Services be approved. 


7, United Nations Exposition on Human Settlements Conference 

The Sub-Committee on the 1976 United Nations Demonstra- 
tion Project, chaired by Alderman Massey, is in the process of 
developing projects to be submitted in a National competition 
for demonstration at the subject Conference. Projects that are 
successful are eligible for funding from the one hundred million 
dollar fund that has been established by the Federal Government. 

In order to develop and expand on projects selected by 
the Sub-Committee, it will be necessary to employ consultants 
with expertise in a variety of disciplines. The selected project, 
or possibly projects, must be put in a form for present at ion to 
the Selection Committee of the Federal Government by September of 
this year. 

Your Board RECOMMENDS that it be given authority to employ 
such consultants in consuli,aii on wi t.h the Sub-Commi i (,cm> on (lio 1970 
United Nations Confc^ronco Demons 1 i-a 1. io n ProjcM-t , and ( liat an uJiiount 
of $15,000 be provided Cor iliis purpose oul of Contingency Reserve 
in advance of approval of the 1974 budget. 

CONSIDERATION 
■ g. Parks Board Administration Building Addition 

The Director cf Finance has submitted the following report to 
your Board for Council consideration. 

"The following letter (quoted in full) from the Superintendent 
of the Parks Board to the Board of Administration deals with the question 
of the addition to the Parks Board administration Building. 


Cont'd • • • • 


129 


Board of Administration, April 5» 1974 


(FINANCE - 7) 


Clause #^ continued; 


'On Monday, March 25, 1974 the following tenders were opened 
by the Board and referred to the Superintendent for report: 


a. Creighton Construction Ltd. 

b. Bengal Construction Co. Ltd. 

c. Allan & Viner Construction Ltd. 

d. Bent Construction Ltd. 


$263,363 
266,800 
278,000 
347,831 


As the amount exceeded the original estimate we requested 
the architects to check possible deletions from the project. 
He has negotiated reductions totalling $14,538 and has 
recommended that we enter into a contract for $248,825 
with the low bidder Creighton Construction Ltd. I am 
enclosing copy of the architect's letter dated April 3. 

We presently have $150,000 in 1973 Five Year Plan Capital 
allocation for the project approved by City Council and an 
additional amount of $150,000 was included in our 1974-75 
Capital allocations of our Five Year Plan development funds 
to complete the addition. The balance of $51,175 left 
after awarding a contract will be used for architectural 
and consulting fees, landscaping, furnishings and alterations 
to existing space. 

The building addition project is included in the Federal 
Capital Works program totalling $1,000,000 approved for 
park developments general utilizing remaining Five Year 
Plan park development funds. The City should realize a 
minimum of $25,000 for on-site labour forgiveness on the 
project. I will be recommending that the Park Board approve 
the reduced contract on Monday, April 8, and it would be 
appreciated if you could process this matter so that the 
City Council can consider it on Tuesday, April 9. Advance 
approval of the Board's 1974-75 Capital allocation in the amount 
of $150,000 to complete the administration building addition 
is required. Approval by City Council of the Legal Depart- 
ment entering into a contract with Creighton Construction Ltd. 
in the amount of $248,825 on behalf of the Park Board is also 
required. 

Your assistance in processing this matter as soon as possible 
would be appreciated.' 


The letter is basically self-explanatory. The Park Board does 
have a $150,000 approved last year in their Five Year Plan capital funds 
for Park development for the addition to the administration building and has 
requested $150,000 to be included in the 1974 capital plan allocations from 
park development funds. At the time this report is written the Park Board has 
not dealt with the item as Superintendent points out in his letter that he will 
be recommending approval to the Parks Board on Monday night, April 8th and I 
assume the City Clerk can inform Council as to the Parks Board action at the 
time Council is considering this report. 


The request of the Park Board for advance approval of a $150,000 
capital allocation for their 1974 Capital Budget, Park Development Funds, to 
complete the administration building addition. Also noted is that if the Park 
Board has approved the item on Monday, April 8th, and Council agrees with the 
action, that Council should authorize the entering into the contract for the work." 


Your Board submits the above report for Council CONSIDERATION. 


Submitted for Council Consideration: 


FOR COONCiL ACTION SEE i>AGE(S) 
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PROPERTY MATTERS 

RECOMMENDATIONS 

1. Rental Review of Rupert Street-End 

North of G.P.R. Rip;ht-Of -Way to Original High Water Mark 


The Supervisor of Property and Insurance reports as follows :- 

"This property comprises 6,534 square feet and is leased to 
Alberta Pool Elevators for 10 years from September 24, 1968, 
at a current rental of $457.00 per annum plus taxes. The 
property is utilized for access and some parking. 

The rent was subject to review as of September 24, 1973, and 
after negotiation the lessees have agreed to pay an increased 
rental of $835.00 per annum plus taxes. 

The Supervisor of Property and Insurance is of the opinion 
that this rental represents market rental value. It is 
therefore , 

RECOMMENDED 

That the rental for the period September 25, 1973, to 
September 24, 1978 be increased to $835.00 per annum plus 
taxes as if levied." 

Your Board Recommends that the foregoing RECOMMENDATIOSf of the 
Supervisor of Property and Insurance be adopted. 


2. Request from Mount Pleasant Area Council for Children's 
Play Area 


The Director of Planning reports as follows : 

" At a meeting of Council on December 18, 1973, a delegation 
from the Mount Pleasant ^rea Council presented a brief 
requesting the use of 99 feet on the west side of the city- 
owned land on the north side of 5th Avenue between Carolina 
and Fraser Streets (i.e. the Carolina Street end (66 feet) , 
and Lot No.l, Block 93, D.L. 264A, (33 feet), for a 
children's play area. (See Appendices I & II). 

Council resolved "that the Director of Planning and the 
Supervisor of Property and Insurance report back on the 
suitability of the Carolina Street end and other suitable 
properties for the type of neighbourhood park as requested 
by the organization." 

The 66 foot street end, as requested, is not available for 
a children's play area. Since May, 1971, the City has been 
involved in negotiations with a developer who wishes to 
purchase 33 feet of the subject street end. The developer 
will consolidate this land with his property to the west 
and erect an apartment building. 

A development permit for this building has been obtained, 
subject to the developer acquiring a 33 foot portion of the 
street end from the City. (Further details of these 
negotiations are shown in Appendix III) . 


Cont 'd 
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In view of the foregoing events, it can be considered that 
only 33 feet of the requested street end could be made 
available for a children's play area. The spokesman for 
the Mount Pleasant residents insists that a width of only 
33 feet would be inadequate for a play area. Since there 
is no alternative site available in the inmiediate area, it 
is suggested that the remaining 33 feet of the Carolina 
Street end, plus the adjacent 33 foot City-owned lot to 
the east, be made available, temporarily to the Mount 
Pleasant Area Council for a children's play area. 

The developer of the aforementioned apartment building has 
indicated on his plans that a five foot high wooden fence 
will be constructed along the eastern boundary of his project. 
This fence will effectively separate the proposed children's 
play area from the service vehicle access route on the 
apartment site. 

The Supervisor of Property and Insurance does not concur with 
the recommendation that the 33 foot City-ovmed lot (along with 
the east 33 feet of the Carolina Street end) be leased for a 
play area. He indicated that, when Council dealt with the 
original request from the Mount Pleasant Area Council to use 
this lot, it refused same, on the basis that assembly of a 
housing site had first priority. He believes that the 
situation has not changed. 

The subject property could be leased to the Mount Pleasant Area 
Council until the land is developed for housing. At that time, 
the City could consider requiring the developer to provide a 
children's play area (to serve his project and the surrounding 
area) in conjunction with his development. Some cost-sharing 
arrangment could be worked out between the developer and 
the City regarding the development and maintenance of the 
required play area. 

It is therefore RECOMMENDED THAT: 

(A) The City lease for $1.00 per year , the easterly 33 feet 
of the Carolina Street end, plus the adjacent 33 foot 
City-owned Lot 1, Block 93, D.L. 264A, to the Mount 
Pleasant Area Council for development, on a temporary 
basis, as a children's play area, subject to the 
following conditions: 

a) The City be relieved of all liability; 

b) The lessee to provide the City with evidence of 
current liability insurance in an amount satisfactory 
to the Supervisor of Property and Insurance. 

c) The play area to be the responsibility of the lessee; 

d) The leased area to be kept at all times, in a neat 
and tidy condition: 

e) Tlie City reserve the right of entry at all times 
for the installation and repair of all utilities: 

f) A lease agreement satisfactory to the Corporation 
Counsel and City Engineer, for the period from 
March 1, 1974 to December 31, 1974, and thereafter 
on a year-to-year basis, subject to a 90 day 
cancellation clause. 

(B) When the City-owned land is marketed, the City consider 
the provision of a children's play area in conjunction 
with the redevelopment of the subject site." 

Reference is made to Board of Administration (Property Matters) 
report of April 1st, 1974, dealing with the remaining privately 
owned Lots 11 and 12, Block 93, D.L. 264A. 

Your Board Recommends that the foregoing Recommendations of 
the Director of Planning be adopted. 


Board of Administration, April 5> 1974- • 

CONSIDERATION AND RECOMMENDATION 

3. Acquisition for Re-Plotting Purposes 
Lots 11 & 12, Block 93, D-L. 261+A 
673 and 677 East 5th Avenue 

The Supervisor of Property amd Insurance reports as follows :- 

"The City presently ovms Lot A and Lots 1 to 10 inclusive in 
Block 93, D.L. 264A. Reference is made to Item 3, Property 
Matters, June 15th, 1973, confirmed by Council on June 19th, 
1973, wherein the Supervisor of Property and Insurance was 
authorized to negotiate the acquisition of the two remaining 
privately owned properties in this block for future housing 
purposes . 

Lot 12, Block 93, D.L. .26i|A. ., , 

677 East 5th .Avenue . . . .... 

These premises comprise a single-storey frame and 
brick building plus a full basement with a main floor 
area of 2,240 square feet, erected in 1910 on a lot 33' 
X 122', zoned RM-3. This building contains commercial, 
office and warehouse areas which, due to rezoning of the 
area some years ago, by the City, are non-conforming in 
use. There are 7 rooms on the main floor, which are used 
as offices by four different companies and the basement 
is used for warehouse and storage facilities. The 
building also contains 4 plumbing fixtures, has roll-roofing 
and tar and gravel roof, wood siding and brick exterior, 
and heat is supplied by electrical heat panels and an 
automatic gas-fired furnace. This building has been well 
maintained and is in good condition. 

Following negotiations with the owners, they are 
prepared to sell for the sum of $60,000.00 as of April 
30th, 1974. This purchase price is considered to be 
fair and equitable and is representative of market value. 

It is the view of the Supervisor of Property & Insuraaice 
that it is highly desirable to acquire and remove the non- 
conforming use structures on Lot 12. However, in order 
that this lot could subsequently be included in a resub- 
division scheme, it will be necessary to also acquire Lot 
11, by Expropriation. 


Lot 11, Blook 93, D.L. 261^ 
673 East -'5th 'fl-venue- ' ' , 

These premises comprise a single s-torey frame dwelling, 
plus a full basement, erected in 1910 on a lot 33' x 122', 
zoned RM-3. The dwelling contains 4 rooms, 5 plumbing 
fixtures, has a patent shingle roof, stucco exterior and 
heat is supplied by an automatic gas-fired furnace. 

The owner of this property does not wish to be 
disrupted and refuses to negotiate, therefore, if the 
City wished to proceed with the acquisition, expropriation 
will be necessary. 

If City Council wishes to proceed with the acquisition of 
the two aforementioned properties, it is then, 

RECOMMENDED : 

(a) That the Supervisor of Property & Insureuice be authorized 
to acquire the property, legally described as Lot 12, 
Block 93, D.L. 264A and known as 677 East 5th Avenue, 
for the sum of $60,000.00 as of April 30th, 1974, 
chargeable to Code 4954/826; 
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(b) (i) That since the City has been unable to negotiate 

the acquisition of the prop)erty, legally described 
as Lot 11, Block 93, D.L. 264A, and known as 673 
East 5th Avenue, the said property be expropriated 
and that the resolution for that purpose submitted 
under "Motions" be passed; 

(ii) That Mr. E.C.E. Todd be appointed as the City's 
nominee to the Board of Arbitration to be con- 
stituted to determine the compensation payable 
to the owner by reason of said expropriation; 


(c) That the Supervisor of Property and Insurance be 

authorized to demolish both buildings when vacant." 


Your Board submits the foregoing report of the Supervisor of 
Property ajid Insurance for Council's CONSIDERATION and 
RECOMMENDAT ION . 


REFERENCE IS MADE TO DIRECTOR OF PLANNING 'S REPORT PRESENTLY 
BEFORE COUNCIL RE REQUEST FROM MOUNT PLEASANT AREA COUNCIL FOR 
CHILDREN'S PLAY AREA. 

FOR CGlii^CiL ACIiON SEE PAG£(S).... 
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WORKS Aim UTILITY MATTERS 


RECOMJIENDATION ; 

1 . Champlain Heights - Noise Study 
The City Engineer reports as f dlcws: 

"Members cf the Traffic and Transpartaticn Divisicsi recently attended 
meetings C3f the Champlain Heights Planning Advisory Conmittee to discuss the 
arterial street system in the area and noise problems alcng Boundary Road. 
The Ccmmlttee requested this Department to carry out a noise study and propose 
noise abatement measures, since they do not have a budget to have such a study 
done. 

The Conmittee requires the inf crmation before the end of April so that it 
can be incorporated into the planning study now in progress for areas E and F 
in Champlain Heights. This Department agrees that such a study waild be 
desirable and timely. The study should: 

a) establish typical present ncdse levels along Boundary Road 
between Imperial and Marine Drive 

b) ccimnent en the implications of existing noise levels 

c) propose possible treatments along Boundary Road to reduce 
the impact of noise in the adjacent ccmmunity 

d) propose possible subdivision and building construction require- 
ments to reduce the impact of noise on the comnunity. 

It is anticipated that a study of this kind could be carried out by 
consultants for less than $5,000. If the study is authorized the money will 
be made available fron the Contingency Reserve Fund. 

The City Engineer RECCMMENDS that Council authorize: 

a) the expenditure of up to $5,000 for this purpose 

b) the City Engineer to call for proposals and retain a 
consultant to do the above discussed study." 


FOR COUNCIL ACTION SEE PAGE(S) 
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BUILDING AND PLANNING MATTERS 


CONSIDERATION 



1. Housekeeping Unit 

4157 West 14th Avenue 


The Director of Permits and Licenses reports as follows: 

"A letter has been received from a Mrs. C. Razzell who wishes to 
appear before Council as a spokesman for a delegation against 
the retention of a housekeeping unit in the basement of the 
above building. 

On November 22, 1973 » our Inspection Services reported that the 
above biailding was occupied as a two-family dwelling having one 
housekeeping unit in the basement and one dwelling unit on the 
combined main and attic floors. 

As a result of a notice sent to the owner to restore the use of 
the building to a one-family dwelling, the tenants of the base- 
ment housekeeping unit have made application to City Council for 
consideration imder the Hardship Policy. The Hardship Committee 
has considered the request, and as the tenants are U.B.C. students 
on a very limited income, the Committee has recommended that 
enforcement action be withheld for a period of one year, but as 
there is a delegation request, this matter is submitted for 
CONSIDERATION. 

DELEGATION REQUEST - MRS. C. RAZZELL 


FOR COUNCIL ACTION SEE PAGE(S)....!^. 
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FIRE & TRAFFIC MATTERS 


RECOMMENDATION 



s 


1. 


Re Abandoned Vehicles 


The Corporation Counsel reports as follows: 


"The Police Department have indicated that there are some 
400 unlicensed or abandoned vehicles parked on the City 
streets . 

Up until the present time they have been using Section 
179 of the Motor Vehicle Act. This section covers a 
number of 'unlawful' situations where cars may be im- 
pounded, but the procedure for disposal is quite compli- 
cated and involves the use of the 'Warehousemen's Lien 
Act' . 

Another Statute, the 'Highways (Scenic Improvement) Act', 
has specific provisions for dealing with vehicles which 
are actually abandoned and the procedure is less compli- 
cated. The Act, however, requires a specific resolution 
of Council before it can be used. The Police Department 
are anxious to use this Statute in the case of truly 
abandoned vehicles. If Council agrees with this, I 
RECOMMEND that the Chief Constable, or his nominee on 
his behalf, be authorized to deal with abandoned vehicles 
as provided in Section 8 of the 'Highways (Scenic 
Improvement) Act'." 


FOR COUNCIL ACTION SEE PAGE(S).....^?^. 
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CITY OF VANCOUVER 
REGULAR COUNCIL MEETING 


A regular meeting of the Council of the City of Vancouver 
was held on Tuesday, April 23, 1974, in the Council Chamber at 
approximately 2.00 p.m. 

PRESENT: Mayor Phillips, 

Aldermen Bowers, Gibson, Harcourt, 
Hardwick, Linnell, Marzari , Massey, 
Pendakur, Rankin and Volrich. 

CLERK TO THE COUNCIL: D.H. Little. 

PRAYER . 

The proceedings in the Council Chamber were opened with prayer. 


ACKNOWLEDGMENT. 

The Mayor acknowledged the presence in the Council Chamber of 
a group of six Malaysian business men who are visiting Vancouver as 
guests of the Rotary Club, and also the presence of students from 
the Prince of Wales Mini-school, under the direction of Mrs Pat 
Robertson . 

'IN CAMERA' MEETING . 

The City Clerk advised that the 'In Camera' Committee approved 
the items for consideration at the 'In Camera' meeting later this 
day, with the exception of two reports of the Standing Committee on 
Civic Development dated April 4th and April 11th, 1974. It was, 
therefore, agreed that these reports would be considered in Open 
Council this day. 

ADOPTION OF MINUTES . 

MOVED by Aid. Linnell 
SECONDED by Aid. Hardwick 

THAT the Minutes of the Regular Council Meeting dated April 9, 
1974, be adopted, with the exception of the 'In Camera' portion. 

- CARRIED UNANIMOUSLY. 

COMMITTEE OF THE WHOLE . 

MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT the Council resolve itself into Committee of the Whole, 
Mayor Phillips in the Chair. 

- CARRIED UNANIMOUSLY. 

VARIATION OF AGENDA 

It was agreed to vary the Agenda to consider Board of Admin- 
istration Report dated April 19, 1974, concerning Park Board 
Administration Building Addition. 

Board of Administration Report 
dated April 19, 1974. 

Park Board Administration Building Addition , 

Council, on April 9, 1974, when considering a report of the 
Board of Administration on Allocation of Additional Funds for the 
Park Board Administration Building Addition, referred the matter 
to the Board of Administration for report back following discussions 
with the Park Board. 


CONTINUED 
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Park Board Administration Building Addition (Contd. ) 

Pursuant thereto, the Board submitted a report dated April 19, 
1974, on the subject, giving space and allocation details, style 
and finish of proposed addition, possible cost reductions and the 
history of this matter. 

The Board of Administration Report concluded with the following 
recommendations : 

(a) the tender of Creighton Construction Ltd . , in the 
adjusted amount of $248,825 be accepted. The Director 
of Legal Services be authorized to complete the 
necessary contract documents for signature by the Mayor 
and City Clerk. 

(b) A further $150,000 be made available from Park Board 
Five Year Plan Capital Funds for this project. 

MOVED by Aid. Pendakur 

THAT the foregoing recommendations of the Board of Administration 
be approved . 

- CARRIED UNANIMOUSLY. 


COMMUNICATION OR PETITIONS. 


1. Canadian Federation of Mayors and 
Municipalities Annual Convention. 

Council noted the following communication from the Mayor 
dated April 11, 1974. 

" This year the Annual Convention will be in Winnipeg, 
June 3rd to June 6th inclusive. They have tightened up 
the agenda somewhat and made much better provision for the 
consideration of Resolutions. 

I have been asked to chair the Session on the afternoon of 

the first day and have accepted. I think that Alderman Volrich, 

as our UBCM representative, should also go if he can. 

I would like to recommend that any other members of Council 
who wish to go should be entitled to go and should be entitled 
to the normal expense arrangements. 

I believe that it would be useful to organize sessions with 
members of Councils of other large cities in the country on an 
informal basis. Some members of the Toronto Council have in- 
dicated interest in getting together in such a way. If it is 
agreed to send a few members of Council, I will attempt to 
line up a couple of informal meetings with other Councils. 

The Mayor also recommended that Commissioner Ryan as, in the past, 
be given authority to attend the Conference. 

MOVED by Aid. Bowers, 

THAT the recommendation of the Mayor be approved and authority 
for Commissioner Ryan to attend the Conference be eivon. and 
FURTHER THAT the Council Meeting scheduled for June 4, 1974, be 
cancelled . 

- CARRIED 

(Aid Rankin voted against the Motion) 
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COMMUNICATIONS OR PETITIONS (Contd.) 

2. G.V.R.D. Seminars, May 8. 1974 . 

Council noted a letter from the Greater Vancouver Regional 
District, advising of three Workshop Seminars on Regional Policies 
to be held May 8th, at 4 p.m. at the Vancouver Airport Hyatt House, 
in Richmond . 

MOVED by Aid. Pendakur 

THAT the foregoing letter from the G.V.R.D. be received. 

- CARRIED UNANIMOUSLY. 

3 . Neighbourhood Services Association 
Withdrawal of Community Development 
Workers . 


MOVED by Aid. Rankin 

THAT, pursuant to the request received from the Neighbourhood 
Services Association in its letter dated April 18, 1974, permission 
be granted for representatives of the Association to appear as a 
delegation on April 30th, 1974. 

- CARRIED UNANIMOUSLY. 


4. Development of Vancouver Waterfront 
from Main Street, West. 

Council noted a letter from the International Longshoremen's 
& Warehousemen's Union, under date of April 5, 1974, requesting 
that Council receive a delegation from Local 500 of the International 
Longshoremen's & Warehousemen's Union and the Vancouver Labour 
Council, with respect to the development of the Vancouver Waterfront. 

MOVED by Aid. Harcourt 

THAT the request to appear as a delegation be granted and the 
necessary arrangements be left in the hands of the City Clerk. 

- CARRIED UNANIMOUSLY. 

BOARD OF ADMINISTRATION, DEPARTMENT, AND OTHER REPORTS . 

A. BOARD OF ADMINISTRATION 

General Report, April 19, 1974 . 

Works and Utility Matters , (April 19, 1974 ) 

The Council considered this report which contains four clauses 
identified as follows: 

CI. 1. Water Main Installation - 1973 Capital Budget. 
CI. 2. Tender No. 57-74-5, Supply of Extra Strength 

Clay Sewer Pipe and Fittings. 
CI. 3. Vanier Park Sewage Pump Station. 
CI. 4. Plumbing Changes for Pollution Control - 

Gamble Yard Buildings. 

MOVED by Aid. Pendakur 

THAT the recommendations of the Board of Administration contained 
in Clauses 1, 2, 3 and 4, of this report, be approved. 



- CARRIED UNANIMOUSLY. 
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BOARD OF ADMINISTRATION 
General Report, April 19,1974 . 

Building & Planning Matters (April 19,1974 ) 

The Council considered this report which contains 3 Clauses 
identified as follows: 

CI. 1. Relocation of Zoning Section of Planning Department 
CI. 2. 2405 West 7th Avenue. 

CI. 3. Strata Title Application - New Construction, 
2336 Wall Street - Lot 'D ' , Block 2, D.L.184 
40 Dwelling Units 
Landmark Projects Corp. Ltd., 
330 West Hastings Street, Vancouver, B.C. 

The Council took the following action. 

Relocation of Zoning Section of Planning Department . (Clause 1) 

MOVED by Aid. Rankin 

THAT the recommendation of the Board of Administration 
contained in this Clause be approved. 

- CARRIED UNANIMOUSLY. 


2405 West 7th Avenue . (Clause 2) 

MOVED by Aid. Rankin 

THAT the request by Mr. G. Zerbinos to be heard as a delegation 
be granted, and the necessary arrangements left in the hands of the 
City Clerk. 

- CARRIED UNANIMOUSLY. 

Strata Title Application - New Construction 

2336 Wall Street, - Landmark Projects Corp .Ltd . (Clause 3) 

MOVED by Aid. Rankin 

THAT the application of Landmark Projects Corp. Ltd., under the 
Strata Titles Act re new Apartment Development at 2336 Wall Street, 
be approved, subject to application of relevant By-laws. 

- CARRIED UNANIMOUSLY. 


Licenses and Claims Matters (April 19, 1974) 
Claim No. 14719 

Coquitlam Equipment & Rentals Ltd . 

MOVED by Aid. Bowers 

THAT the recommendation of the Board of Administration contained 
in this report be approved. 

- CARRIED UNANIMOUSLY. 


Fire and Traffic Matters (April 23, 1974 ) 

Block 52 Parking Garage - Financial Status 

MOVED by Ald.Pendakur 

THAT the report of the Board of Administration be received for 
information . 

- CARRIED UNANIMOUSLY. 
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Finance Matters . (April 19, 1974) 

The Council considered this report which contains two clauses 
identified as follows: 

C1..1. Vancouver Public Library - Automation of 

Acquisition Procedures . 
CI. 2. Grant Equal to Annual Taxes - Vancouver Peretz School, 

Council took the following action: 

Vancouver Public Library 

Automation of Acquisition Procedures . (Clause 1) 

MOVED by Aid. Bowers 

THAT the recommendation of the Board of Administration contained 
in this Clause be approved , 

- CARRIED UNANIMOUSLY. 

Grant Equal to Annual Taxes 

Vancouver Peretz School. (Clause 2) 

MOVED by Aid. Marzari 

THAT a grant in lieu of 1972 and 1973 taxes by approved to the 
Vancouver Peretz School. 

- (tabled) 

MOVED by Aid. Bowers 

THAT this whole matter be tabled and the request of the Vancouver 
Peretz School to appear as a delegation be granted, but the 
organization be asked to provide a copy of its latest Financial 
Statements and prove financial need in respect of this grant request 
in lieu of taxes. 

- CARRIED UNANIMOUSLY. 

Personnel Matters (April 19, 1974 ) 

Salary and Classification Review, 

One Position Medical Health Officer II, 

Dr. Duncan Black, Health Department. 

MOVED by Aid. Bowers, 

THAT the recommendation of the Board of Administration contained 
in this report be approved. 

- CARRIED UNANIMOUSLY. 


Property Matters (April, 19, 1974) 

The Council considered this report which contains four clauses 
identified as follows: 

CI . 1 . Assignment of Leases 

A. Lots 20 & 21, Block 64, D.L, 541 

Situated N,W. Corner Richards and Smithe Streets. 

B. Overhead Vehicular Ramp above the Lane between 
Richards and Seymour Streets, North of Smith St. 
Between Lots 14 and 15 and Lots 24 and 25, 
Block 64, D.L. 541 . 

CI, 2, Bridge Insurance, 

CI. 3, Acquisition for Potential Housing Site, 

Lot 4, Blocks 6 to 8, District Lot 195 

3688 Hull Street, 
CI. 4. Lot 63 North of Right-of-Way , D.L. 258 and 329 

Situated South Side Marine Drive, Jellicoe to Kerr, 


The Council took the following action: 
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Property Matters (April 19, 1974) (Contd . ) 

Assignment of Leases. 

A, Lots 20 & 21 Block 64, D.L. 541 

Situated N.W. Comer Richards and Smithe Street. 

B. Overhead Vehicular Ramp above the Lane between Richards 
and Seymour Streets, North of Smithe Street, 

Between Lots 14 15 and Lots 24 8e 25, Block 64, D.L. 541 . 

MOVED by Aid. Volrich 

THAT this clause be deferred pending further information 
being obtained . from the Board of Administration with respect to 
these leases . 

- CARRIED UNANIMOUSLY. 

(Aid. Volrich agreed to meet with the Supervisor of Property 
and Insurance to explain the information required.) 


Bridge Insurance. 

MOVED by Aid . Bowers 

THAT the recommendation of the Board of Administration contained 
in this Clause be approved. 

- CARRIED UNANIMOUSLY. 

Acquisition for Potential Housing Site, 
Lot 4, Blocks 6 to 8, District Lot 195, 
3688 Hull Street. 


MOVED by Aid. Bowers 
! THAT the recommendation of the Board of Administration contained 

in this Clause be approved. 

- CARRIED UNANIMOUSLY. 

Lot 63 North of Right-of- Way , D.L. 258 and 329 
Situated South Side Marine Drive, Jellicoe to Kerr . 

MOVED by Aid. Bowers 

THAT a site of approximately 200 to 300 feet in D.L. 258 & 329 
adjacent to the Company's lands be sold to Tonecraft (B.C.) Ltd., 
for consolidation with its own property to the west, subject to a 
scheme of development satisfactory to the Director of Planning and 
■ a method of disposal of waste satisfactory to the Director of 

I Permits and Licenses, and any other conditions which may be pertinent 

I to the site. The Supervisor of Property and Insurance to negotiate 

a purchase price based on market value, for report back to Council. 

! - (deferred) 

MOVED by Aid. Marzari 

THAT? consideration of this whole matter be deferred, and the 

Supervisor of Property and Insurance be requested to explore the 

advisability of leasing this property, and report back to Council. 

- CARRIED 

(Aid. Bowers, Hardwick and Pendakur voted against the Motion 
to defer) 

I B. DEPARTMENT GENERAL REPORT 
April 19. 1974. 

Works and Utility Matters (April 19. 1974) 
Residential Lane Paving. 

MOVED by Aid. Hardwick 

THAT this report of the City Engineer be received for 
information . 

- CARRIED UNANIMOUSLY. 


CONTINUED. 
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Social Service and Health Matters (April 19, 1974) 

Central and Oliver Hotels 

MOVED by Aid. Harcourt 

THAT the recommendations of the Director of Social Planning 
contained in this report be approved . 

- CARRIED UNANIMOUSLY. 

Building and Planning Matters (April 19, 1974 ) 

The Council considered this report which contains eight 
clauses identified as follows: 

CI. 1. Deletion of Building Lines. 

CI. 2. Rezoning Application: Southwest corner of School 

Avenue and Tyne Street, Lot 2, Block B of Block 21 
D.L. 50. 

CI. 3. Rezoning Application: Northeast corner of Columbia 

and Keefer Streets. Lot 2 of 'A'. Block 15, 

D.L. 2037 and 196. 
CI. 4. Rezoning Application: Block bounded by Burrard and 

Pine Streets, 6th and 7th Avenues, Block 288. D.L. 526 
CI. 5. Development Permit Application No. 65093, 

1720 Rupert Street. 
CI. 6. Development Permit Application No. 64999 

8884 Granville Street. 
CI. 7. Stanley Park Neighbourhood Local Improvement. 
CI. 8. Area 6 Review and Recommendation Committee. 


MOVED by Aid. Hardwick 

THAT the recommendations of the Director of Planning 
contained in Clauses 1, 5, 6, 7 and 8 of this report be approved. 

, AND FURTHER THAT the recommendations of the Director of 
Planning referring re-zoning applications to a Public Hearing, 
as contained in Clauses 2, 3 and 4 be approved. 

- CARRIED UNANIMOUSLY. 

Fire and Traffic Matters (April 19, 1974 ) 

D.P.C. Parking Rates. 

MOVED by Aid. Bowers 

THAT the recommendation of the City Engineer contained in 
this report be approved . 

- CARRIED UNANIMOUSLY. 

Finance Matters . (April 19, 1974) 

B.C. Telephone Company, 
Rate Structure Application. 

MOVED by Aid . Rankin 

THAT Council express its opposition to the proposed increase 
in telephone rates and the Corporation Counsel be authorized to 
communicate this fact to the Canadian Transport Commission 

- CARRIED UNANIMOUSLY. 

D. Report of Standing Committee on 
Waterfront, April 4, 1974. 

The Council considered this report which contains five 
clauses, identified as follows: 

CI. 1. p. P. A. No. 65844. Empire Stevedoring Co., Ltd. 

CI. 2. D. P. A. No. 65814 and 65816, B.C. Ice and Cold Storage Ltd. 

CI. 3. Re-zoning of City Centre Waterfront from M-1 Industrial 

to Urban. 
CI. 4. Draft Sign Control Bylaw. 
CI. 5. Vanterm - Access. 


The Council took the following action: 


CONTINUED, 
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D.P.A. No. 65844, 

Empire Stevedoring Co. Ltd. (Clause 1) 

MOVED by Aid. Pendakur 

THAT Clause 1 be approved after adding the following words to 
the recommendation of the Committee: "but that the Development 
Permit be valid for one year only from date of issue". 

- CARRIED 

(Aid. Hardwick and Linnell voted against the motion) 

D.P.A. No. 65814 and No. 65816 

B.C. Ice and Cold Storage Ltd. (Clause 2) 

MOVED by Aid . Pendakur 

THAT the recommendation of the Committee contained in this 
Clause be approved. 

- CARRIED UNANIMOUSLY. 

MOVED by Aid. Pendakur 

THAT the recommendations of the Committee contained in Clauses 
3 & 4 be approved and Clause 5 be received for information 

- CARRIED UNANIMOUSLY. 

During consideration of Clause 3 concerning an application 
to the Regional District to re-zone the area from M-1 to 
Urban use, the Council was advised of a letter circulated 
from the - Save the Entrance to Stanley Park Committee - 
commenting on the Committee 's . recommendation . 


E. Report of Standing Committee on 

Finance fc Administration, April 4,1974 . 

The Council considered this report which contains five clauses 
identified as follows: 

CI. 1. Cultural Grants 1974 - Vancouver Symphony Society. 

CI. 2. 1974 Budget Appeals - Departments and Boards. 

CI. 3. Downtown East Side Recreation Project. 

CI. 4. Grandview Community Centre. 

CI. 5. Old Museum Building. 

The Council took the following action: 

Cultural Grants 1974 

Vancouver Symphony Society . (Clause 1) 

MOVED by Aid. Bowers, 

THAT the recommendations of the Committee contained in this 
Clause be approved . 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY. 

1974 Budget Appeals - 

Departments and Boards . (Clause 2) 

MOVED by Aid. Bowers 

THAT the recommendations of the Committee contained in Clauses 
2A,B(i) and C, be approved. 

The Council noted that in respect of Clause B(ii) concerning 
supplemental budget items of $150,000 in the Park Board Budget, 
the Finance Committee had submitted the item for Council consider- 
ation because of a tie-vote which had resulted in the Committee. 
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1974 Budget Appeals - 
Departments and Boards (Contd.) 

MOVED by Aid. Bowers 

THAT supplemental budgetitems amounting to $150,000 be 
allocated to the Park Board for Community and Recreational 
programmes J as outlined in the Board of Administration Report to 
the Committee, dated April 2, 1974, (Schedule 1, Clause 3) 

MOVED by Aid. Linnell (in amendment) 

THAT the $150,000 be allocated as outlined in Schedule. 1, 
C^au^e 5, ;i.ter|is ,C , ^ , N, 2 , 3 , 4, 5 & 6, of the Board of Administration 
Report to the Finance Committee dated April 2, 1974. 

- LOST 

(Aid. Bowers, Gibson, Harcourt, Hardwick, Marzari, 
Massey, Pendakur, Rankin, Volrich and the Mayor 
voted against the motion) 

The Amendment having Lost, the Motion was put and - 

- CARRIED UNANIMOUSLY. 

Downtown East Side Recreation Project . (Clause 3) 

MOVED by Aid. Bowers 

THAT the recommendation of the Committee be approved after 
amending it to read as follows: 

"That funds for one month's operation be added to the 1974 
Park Board Budget pending the evaluation of the program to take 
place during that month, for report back to the Standing Committee 
on Social Services". 

- CARRIED UNANIMOUSLY. 

MOVED by Aid. Bowers 

THAT Clauses 4 and 5 of the Standing Committee's report be 
received for information. 

- CARRIED UNANIMOUSLY. 

F. Report of Standing Committee on 
Social Services, April 4, 1974. 

The Council considered this report which contains five 
clauses, identified as follows: 

CI. 1. Day Care - City of Vancouver. 

CI. 2. Use of Smith-Grant Manor Lithographers Ltd ., Building , 

1110 East 15th Avenue, Vancouver. 
CI. 3. Commercial Rental Agencies 
CI. 4. Child Care Federation. 
CI. 5. Grandview Community Centre. 

The Council took the following action: 

MOVED by Aid. Rankin 

THAT the resolutions contained in Clauses 1 and 2 of this 
report be received for information. 

- CARRIED UNANIMOUSLY. 

Commercial Rental Agencies . (Clause 3) 

MOVED by Aid. Rankin ' 

THAT the recommendations of the Committee, contained in this 
Clause, be approved. 

- CARUIKD 

(Aid, Linnell, Volrich and the Mayor vototl auainst the motion) 

Child Care Federation. (Clause 4) 

MOVED by Aid. Rankin 

THAT the recommendations contained in Clause 4 be approved 

- LOST 

(Aid. Bowers, Linnell, Massey, Pendakur and Volrich (NOT HAVING 

voted against the Motion) MJoSJ 1 
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Grand view Community Centre . (Clause 5) 

MOVED by Aid. Rankin 

THAT this Clause of the report be received for information. 

- CARRIED UNANIMOUSLY. 

G. Report of Standing Committee on 
Civic Development, April 4,1974 . 

Council considered this report which contains three Clauses, 
identified as follows: 

CI. 1. Downtown Planning Programme: 1974. 

CI. 2. Citizens' Guidance Panel - Downtown Planning Programme. 
CI. 3. Relocation of 6th Avenue Railway Line - Area 6. 

The Council took the following action: 

Downtown Planning Programme: 1974 . (Clause 1) 

Council in considering Clause 1, noted the following 
recommendations of the Committee : 


"a. that Council approve the Downtown Planning Programme: 1974, 
outlined in the attached report of the Director of Planning 
dated April 4, 1974; 

B. THAT Council approve an extension of the terrporary positions 
cf Planning Assistant III and Clerk-Stenographer II to the 
end of 1974 at an estimated cost of $15,562; 

C. THAT Council authorize the Director of Planning to employ 
TKAG consultant services; 

D. THAT Council refer the total budget to the Board of Adminis- 
txation for review and report back to Council. " 

Pursuant to recommendation 'D ' the Board of Administration 
submitted a report, dated April 22, 1974 which recommended 
changing the amount of $15,562, as contained in 'B' above, to 
$12,011, and concluded with the following recommendations: 


(a) Consuliaiii Costs: 

Tlip net. cost ol' consultant stTvicos I'or ttio 4-month 
Downtown Study is estimated nt 3Hb,660 including a 
10^ contingency. 

(b) Staff Costs : 

Most staff who will bi- working on the I'-IT-i Dovntown 
Planning Program are includi'd in the regular 
Dp par t.me nt budget and in funds carried over from 1973 
when the Downtown group was established. 

Two lemporary positions of Planning Assistant 111 and 
Clerk Steiio. Ill expire at the end of May, and it is 
|-ecommcnd ed tliat lliese positions be ex(<'nd<Ml 1o the 
end of the year. The cost of tlii'se teinpofarv staff 
and rilated olfiee expiMisos is eslimaled nt 312,011. 

!)<■ tail or (be $IJ,0I1 eosl for stiiff i-Npi-use.N follow: 

Total costs (excluding r(>gulai' budget items) $31,>H3 

Less : Un(>xpended funding carried over from 

1973 l<),172 

Equals additional funding required fl2,011 
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Downtown Planning Programme, 1974. (Contd ) 


Total Costs include: 

- Tomporary positions 

Planning Asst. Ill $10,9J8 

Clerk Steno. Ill 7,728 

Fringe bi-nefits 1 . 807 %20,'}33 

Overtime 3,500 

- Guidance Panel 2,500 
Office Operation 3,750 

- Car allowance 200 
Printing and Reproduction 1 . 000 

TOTAL COST: $31 ,483 


The Director of Finance advises that if Council approves 
this repor-t . funds vill have to be provided from Con- 
tingency Reserve. 

MOVED by Aid. Hardwick 
THAT 

A. Council approve the Downtown Planning Programme: 1974 
outlined in the attached report of the Director of 
Planning dated April 4, 1974. 

B. Council approve an extension of the temporary positions 
of Planning Assistant III and Clerk-Stenographer II to 
the end of 1974 at an estimated cost of $12,011. . 

C. Council authorize the Director of Planning to employ 
TEAG consultant services, and other consulting services 
as outlined in the Director of Planning report to the 
Committee dated April 4, 1974. 

D. Council authorize the budget as contained in the Board 
of Administration Report dated April 22, 1974, outlined 
above , 

- CARRIED UNANIMOUSLY. 

Citizens' Guidance Panel, 

Downtown Planning Programme . (Clause 2) 

MOVED by Aid. Hardwick 

THAT this Clause of the report be received for information. 

- CARRIED UNANIMOUSLY. 

Relocation of 6th Avenue Railway Line - Area 6 . (Clause 3) 

MOVED by Aid. Hardwick 

THAT the recommendation in Clause 3 be approved, after adding 
the following: "that the City Engineer be instructed to invest- 
igate the funding sources through the Canadian Transport Commission, 
the Railway Grade Crossing Funds and the proposed Railway Reloc- 
ation Legislation, in respect of False Creek and the Waterfront. 

- CARRIED UNANIMOUSLY. 

(During consideration of the foregoing, the Council 
recessed at 3.50 p.m. for an 'In Camera' Meeting 
in the Mayor's Office and re-convened in Open Council 
at approximately 4.30 p.m.) 
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H. Report of Standing Committee on 

Community Development, April 4, 1974 . 

Council considered this report which contains four Clauses 
identified as follows: 

Cl.l. Dunbar-Southlands Area Planning. 

CI .2 . .Furniture Requests - Non-Prof it Organizations. 

CI. 3. Interim RM-3A Zoning in Kitsilano; Expenses 

incurred by the West Broadway Citizens' Committee. 
CI. 4. Charles/Adanac Lands. 

Council took the following action: 

Dunbar-Southlands Area Planning . (Clause 1 ) 

MOVED by Aid. Volrich 

THAT Clause 1 be deferred pending a report from the Director 
of Planning on this whole matter of Local Area Planning. 

- CARRIED UNANIMOUSLY. 
Furniture Requests - Non-Profit Organizations . (Clause 2) 

MOVED by Aid. Volrich 

THAT the recommendations contained in this Clause be approved. 

- CARRIED UNANIMOUSLY. 

Interim RM-3A Zoning in Kitsilano: 
Expenses incurred by the West Broadway 
Citizens' Committee. (Clause 3) 


MOVED by Aid. Volrich 

THAT the recommendation contained in this Clause be approved. 

(Aid. Bowers, Hardwick, Linnell, Massey, - LOST 

Pendakur and the Mayor voted (NOT HAVING RECEIVED 

against the Motion,) THE REQUIRED MAJORITY 

Charles/Adanac Lands . (Clause 4) 

MOVED by Aid. Volrich 

THAT the recommendations contained in this Clause be approved. 

- CARRIED 

(Aid. Linnell and Massey voted against the Motion) 


I. Report of Standing Committee on 
Housing, April 9, 1974. 

Council considered this report which contains four Clauses 
identified as follows: 

Cl.l. Housing Funds available in the National Housing Act. 
CI. 2.. B.C. Housing Foundation. 

CI. 3. Single Women's Housing Project - Nicola Street. 
CI. 4. Semlin Drive Family Housing Scheme. 

Council took the following action: 

Housing Funds Available in the National Housing Act . (Clause 1) 

MOVED by Aid. Harcourt 

THAT the resolutions of the Standing Committee contained in 
this Clause be received for information. 

- CARRIED 

(Aid . Pendakur voted against that section of the 
Clause concerning officials meeting with 
representative of the Government to discuss 
the possibilities of the City forming a 
Housing Society.) 
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B.C. Housing Foundation (Clause 2) 

MOVED by Aid . Harcourt 

THAT the recommendation of the Committee contained in 
Clause 2 be approved. 

- CARRIED UNANIMOUSLY 

Single Women's Housing Project - 
Nicola Street. (Clause 3 . ) 


MOVED by Aid. Harcourt 

THAT the resolution of the Committee, contained in this 
Clause be received for information. 

- CARRIED UNANIMOUSLY. 

Semlin Drive Family Housing Scheme . (Clause 4) 

MOVED by Aid . Harcourt 

THAT the recommendation of the Committee contained in Clause 
4 be approved . 

- CARRIED UNANIMOUSLY. 

J. Report of Standing Committee on 
Finance & Administration and 
Social Services, April 11,1974. 

1974 Civic Grant Requests - Social Services . 

MOVED by Alderman Rankin 

THAT the recommendations and resolutions contained in this 
report be approved, except those recommendations proposing 
'No Action' be received. 

FURTHER THAT any of the Organizations named in the report 
be permitted to appear before Council, if they so wish, 
appeal against the decisions made this day. The necessary 
arrangements for the hearing of delegations to be left in 
the hands of the City Clerk. 

- CARRIED BY THE 
(Aid .Volrich, Pendakur voted against REQUIRED MAJORITY. 

the recommendation re Outward Bound) 
(Aid. Hardwick, Pendakur and Volrich 
voted against the recommendation re 
Family Place.) 


K. Report of Standing Committee on 
Social Services, April 11,1974) 

Council considered this report which contains seven 
Clauses, identified as follows: 

Cl.l. Day Care Priority Sites. 

CI. 2. Lengthy Delays Encountered by People Applying 
for Mincome. 

CI. 3. Emergency Shelter for Native Young People. 

CI. 4. Length oif Stay of Clients in Catholic Charities. 

CI. 5. Continental Hotel - Bridge 'Y ' 

CI. 6. Proposed Demolition of Homes and Eviction of 

Tenants - 1400 Block Kitchener and Odium Drive. 
CI. 7. Family Court Committee. 

Council took the following action: 


CONTINUED. 
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K.' Report of Standing Committee on 
Social Services (Continued) 


MOVED by Aid. Rankin 

THAT Clauses 1 and 6 contained in this report be approved, 
and Clauses 2, 3, 4, 5, and 7, be received for information, 

- CARRIED UNANIMOUSLY. 


L. Report of Standing Committee on 

Finance and Administration, (April 11,1974) 

Council considered this report which contains four clauses 
identified as follows: 

CI. 1. "Step '74" Student Summer Employment 

CI. 2. 1974 Departmental Budget Appeals. 

CI. 3. Old Museum Building. 

CI. 4. Miscellaneous Grants - 1974. 

Council took the following action: 

"Step '74" Student Summer Employment . (Clause 1) 

MOVED by Aid. Bowers 

THAT this Clause of the report be received for information. 

- CARRIED UNANIMOUSLY. 

1974 Departmental Budget Appeals . (Clause 2) 

MOVED by Aid. Bowers 

THAT the recommendations and resolutions of the Committee 
contained in this Clause be approved. 

- CARRIED UNANIMOUSLY. 

Old Museum Building. (Clause 3) 

MOVED by Aid. Bowers, 

THAT the recommendations contained in this Clause be 
approved, and 

FURTHER THAT the Board of Administration be directed to 
investigate the sale or lease of the old Museum Building and 
obtain tenders on the condition that the exterior appearance 
of the building be retained. 

- CARRIED UNANIMOUSLY. 

Miscellaneous Grants - 1974 , 

MOVED by Aid Bowers, 

THAT the recommendations contained in this Clause be 
approved on the understanding that the grant of $637,100 to the 
Vancouver Museums and Planetarium Association is on the basis 
of the formula agreed upon and which includes an amount for 
fringe benefits as determined by the Director of Finance. 

- CARRIED BY THE 

REQUIRED MAJORITY. 

(Aid. Marzari voted against the motion in respect 

of the Salvation Army grant) 
(Aid . Gibson and Pendakur voted against the motion 

in respect of the Museums and Planetarium Association 

grant) 


During consideration of the item in this clause concerning 
the Museum and Planetarium Association's grant, Alderman 
Gibson, on behalf of Council, undertook to discuss future grants 
with the Association. 
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M. Report of Standing Committee on 
Waterfront, April 11,1974. 

Council considered this report which contains six Clauses 
identified as follows: 

CI. 1. Port of Vancouver Leasing Arrangements. 

CI. 2. Work Schedule Stage III Waterfront Planning Study, 

CI. 3. Public Access to Eraser River under Knight Street 

CI. 4. Policing Factors - Waterfront Planning Study. (BridgeJ) 

CI. 5. Vanterm - Access. 

CI. 6. Correspondence. 

Council took the following action: 

MOVED by Aid. Pendakur 

THAT Clauses 1 & 2 of this report be approved and 3,4,5 & 6 
be received for information. 

- CARRIED UNANIMOUSLY. 


N. Report of Standing Committee on 

Community Development, April 11,1974 , 

Neighbourhood Improvement Program 
Detailed Selection of Areas. 

MOVED by Aid. Volrich 

That the recommendations of the Committee, contained in 
this report be approved . 

- CARRIED UNANIMOUSLY. 


0. Report of Standing Committee on 

Finance and Administration, April 18, 1974 , 

The Council considered this report which contained eight 
clauses, identified as follows: 

CI. 1. 1974 Department Budget Appeals 

CI. 2. Miscellaneous Grants 1974 

CI. 3. 1974 Revenue Budget Estimates 

CI, 4. Mayor's Fund 

CI.. 5 Special Review - Preliminary Budget Estimates. 

CI. 6. City Engineer - Sewer 

CI. 7. City Proportion of T.B, Patient Costs. 

CI. 8. Metered Water Rates. 

The Council took the following action: 

1974 Departmental Budget Appeals. (Clause 1) 

A . Social Planning Department . 

MOVED by Aid. Bowers 

TIIAT the recommendations contained in Clause 1 .A . bo 
approved . 

- CARRIED 

(Aid. Pendakur voted against the motion in respect 

of continuation of the "Urban Reader") 
(Aid. Hardwick, Pendakur and Rankin voted against 

the motion in respect of continuation of Downtown 

Information Service.) 
(Aid. Rankin voted against the motion in respect of 

Purchase of Information Service Fund.) 


CONTINUED 
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BOARD OF ADMINISTRATION, DEPARTMENT AND OTHER REPORTS (CONTD) 


B . Library Board. 

(i) Books and other Library Material. 
MOVED by Aid. Bowers 

That the recommendation of the Committee contained in 
this Clause be approved, for inclusion in the 1974 Budget. 

- CARRIED UNANIMOUSLY. 

(ii) Six-day opening of Branches . 
MOVED by Aid. Bowers, 

That the recommendation of the Committee contained in this 
Clause be approved. 

- CARRIED UNANIMOUSLY. 

MOVED by Aid. Gibson 

THAT Council accepts the principle of 6 days per week 
operation of branch libraries, but in line with fiscal 
responsibility approves a trial period of such operation from 
September 1,1974 to December 31,1974 at one east-side and one 
west-side branch, the results thereof, to be reported soon 
thereafter to the Finance and Administration Committee. 

- CARRIED UNANIMOUSLY. 


Miscellaneous Grants. (Clause 2) 

A. Greater Vancouver Visitors & 
Convention Bureau. 


MOVED by Aid. Bowers 

THAT the recommendation contained in this Clause be approved. 

(Aid. Gibson, Hardwick, Marzari , Pendakur - LOST 

and Rankin voted against the Motion) (NOT HAVING RECEIVE 

THE REQUIRED EIGHT 
MOVED bv Aid. Hardwick VOTES) 

THAT an amount of $100, 000 be granted to the Greater Vancouver 
Visitors and Convention Bureau for 1974. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY. 


B , Vancouver Sea Festival. 

MOVED by Aid. Bowers 

THAT the recommendation of the Committee contained in this 
Clause be approved. 

- CARRIED UNANIMOUSLY 

C. Folk Fest 1974. 

At this point in the proceedings the Council agreed to 
hear a delegation from Folk Fest organization speaking in 
support of its grant request of $20,000. A brief was filed 
with Council . 

MOVED by Aid. Volrich 

THAT a grant of $20,000 bo approved lor 1974 to the Folk Fest. 

(Aid. Gibson, Linnell, Marzari and Rankin - LOST 

voted against the motion.) (NOT HAVING RECEIVED 

THE REQUIRED MAJORITY 


CONTINUED 


•- 3 
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BOARD OF ADMINISTRATION. DEPARTMENT AND OTHER REPORTS (Contd) 

Folk Fest 1974 (Contd) 

MOVED by Aid, Hardwick 

THAT a city grant of $10,000 be approved to the Folk Fest 
and an additional amount of up to $10,000 be granted on a 
matching basis with local merchants. 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY, 

MOVED by Aid, Linnell 

THAT this matter be tabled for one week, 

- LOST 

(Aid. Bowers, Gibson, Harcourt, Hardwick, Massey, 
Pendakur, Rankin, Volrich and the Mayor 
voted against the motion,) 

The Motion to table having lost, the Motion by Alderman 
Hardwick was put and 

- CARRIED UNANIMOUSLY 
AND BY THE REQUIRED 
MAJORITY, 


1974 Revenue Budget Estimates ( Clause 3) 

MOVED by Aid, Bowers 

THAT the recommendations of the Committee contained in this 
Clause be approved, 

- CARRIED 

MOVED by Aid, Linnell (in amendment) 

THAT the provision for capital purposes referred to in the 
Committee's recommendations, be increased to 1,60 mills and 
the 1974 mill-rate be set at 1^ mills, 

- LOST 

(Aid, Bowers, Gibson, Harcourt, Hardwick, Marzari , 
Massey, Pendakur, Rankin, Volrich and the 
Mayor voted against the motion,) 

The amendment having Lost, the motion by Alderman Bowers 
was put and _ CARRIED UNANIMOUSLY 


The Council recessed at approximately 6,20 p,m, to 
re-convene in the Sheraton Plaza 500 at 7,30 p,m. 
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The Council reconvened at approximately 7:30 p.m. in the Cambie 
Room of the Sheraton Plaza 500 with Ilayor Phillips in the Chair and 
the following members present: 

PRESENT : Ilayor Phillips 

Aldermen Bowers, Gibson, Harcourt, Hardwick, 
Linnell, Ilarzari, llassey, Pendakur , 
Rankin and Volrich 

REPORT REFERENCE & DELEGATIONS 

Design Concepts: Phase One - Area Six 
False Creek Development Project 

The Ilayor called the meeting to order and at this point handed 
the proceedings over to Ilr. E.D. Sutcliffe, Development Consultant 
in respect of the City's False Creek Development Project. 

Mr. Sutcliffe, in his introductory remarks, commented on the 
background to the presentations to be made by the three design 
teams. A copy of his remarks are on file. 

The three design teams then proceeded in the following order, 
determined by the Ilayor prior to the meeting on an 'at random' 
basis, and explanations were given of the design concepts for the 
first stage of development for the City land area from Ash Street 
to Alder Street. 


Team 'B' 

Architectural Site Planning & Design 

Landscape Architect 
riarketing 

Structural Engineer 

Building Technology 
Cost Estimating 

Social Sciences 

Team 'C 

Architectural Site Planning & Design 

Landscape Architect 

Structural Engineer 

Building Technology 
Cost Estimating 

Social Sciences 

Developer Expertise 

Team 'A' 

Architectural Site Planning & Design 
Facility & Environmental Programming 
Landscape Architect 
Structural Engineering 


Downs, Archambault - Britannia 
Design (A consortium) 

Jonge jan/Gerrard & Associates 

Western Realasearch 

Bush Bohlman 

John Downward 

Britannia Design 

Thompson, Berwick, Pratt & 
Partners 

H. Haggart 

C.B.A. Engineering 

Hanscombe, Roy Ltd. 

Sussex Group 

Y & R Properties 

Bain, Burroughs, Hanson, Raimet 
Graham Brawn & Associates Ltd. 
Justice and Webb 
Read, Jones Christof f ersen Ltd. 


cont ' d. 
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REPORT REFERENCE & DELEGATIONS (cont'd) 

Design Concepts: Phase One - Area Six 
False Creek Development Project (cont'd) 

Team 'A' (cont'd) 

Building Technology 

Cost Estimating Stanzl Construction Ltd. 

Developer Expertise 

Social Sciences Dr. J. Collins 

Each of these teams used models and slides in their presen- 
tations . 

MOVED by Aid. Hardwick, 

THAT these presentations be received and submitted to the 
review process. 

- CARRIED UNANinOUSLY 


After a short recess, the Council continued with the balance 
of its regular agenda business. 

BOARD OF ADIIINISTRATION, DEPARTIIENT & OTHER REPORTS (cont'd) 

Report of Standing Committee 
on Finance and Administration 
April 18, 1974 (continued) 

riayor's Fund (Clause 4) 

After considering this clause, it was 

noVED by Aid. Bowers, 

THAT the Ilayor's fund be increased by $4,000 (to $14,000) on 
the basis that all travel • expenses incurred by the Ilayor will be 
charged to this fund rather than general government/travel expenses. 

- CARRIED UNANinOUSLY 

Special Review - Preliminary Budget 
Estimates (Lane Oiling Program) 
(Clause 5) 


MOVED by Aid. Bowers, 

THAT consideration of this clause be deferred to the next 
meeting of Council. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Bowers, 

THAT the information contained in Clause 6 be received and the 
recommendations of the Committee contained in Clauses 7 and 8 be 
approved. 

- CARRIED UNANIMOUSLY 

0(ii) 1974 Revenue Budget Estimates 

Exclusive of School and Regional 
District Levies 


The Board of Administration under date of April 22, 1974, 
submitted the following report: 

"The Director of Finance reports as follows: 

"In accordance with requirements contained in the City Charter, the Director 
of Finance submits the summary of the Revenue Budget Estimates for the 
year 1974, which is attached as Schedule "A" and which: 

(a) gives affect to the adjustments made during budget reviews and 
as recommended by the Committee on Finance and Administration 
on April 4th, 11th and 18th 

cont'd..,. 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

1974 Revenue Budget Estimates Exclusive 
of School & Regional District Levies 
(continued) 

(b) is based on a tax rate of 14.9 mills for general tax purposes 
as recommended by the Committee on Finance and Administration 
on April 18th. 

The adjustments made to the 1974 Revenue Budget Estimates as originally 
submitted by Civic Departments and Boards, which produced a balanced 
budget at a tax rate of 14.9 mills, are summarized below. 

1974 Revenue Estimates 

Estimated revenues as originally submitted $112,131,571 

Add: Sundry rental re City-owned buildings 

occupied by Welfare Staff 151,000 

112,282,571 

Less: Decreased general tax levy re reduced 

assessments by Court of Revision $394,984 

: Decrease in the general tax levy by 
reducing the tax rate from 15.0 mills 
(rate used in original report) to 

14.9 mills 390,866 

: Reduced business taxes 144,600 

: Other sundry adjustments (net) 16,184 

946,634 


Total 1974 Revenue Estimates as revised $111,335,937 


1974 Expenditure Estimates 

Expenditure estimates as originally submitted after 
deducting $5,873,694 re Welfare, Justice and 

Ambulance functions taken over by the Province $112,798,803 

Add: Increased Provision for Capital Purposes 

from 1.25 mills to 1.50 mills $944,250 


Contingency Reserve adjustment to 
balance the budget 10,575 


954,825 


113,753,628 


Less: Net reductions made during budget reviews 
and by the Committee on Finance and 

Administration 2.417.691 
Total 1974 Expenditure Estimates as revised $ 111.335.937 


Supplementary Information 

General Tax Levy 

1. The tax rate required to produce a balanced budget in 1974, after 
amending the Revenue and Expenditure Estimates for adjustments 
recommended by the Committee on Finance and Administration is 
14.9 mills. This is a reduction of .7 mills from the tax rate of 
15.6 mills levied in 1973. 

2. The reduced tax rate of .7 mills 

(a) eliminates the Greater Vancouver Regional District costs 
from the general tax levy since these costs will be 
levied as a separate rate on the tax bills this year. 


cont ' d . 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

1974 Revenue Budget Estimates Exclusive 
of School and Regional District Levies 
(continued) 

(b) partially off-sets the higher than average Increase In 

taxable assessed values. The assessed value of the average 
single family residence Increased by 11.4% over 1973. The 
tax payable for general purposes on this residence would 
Increase by 6.4% over 1973 at the reduced tax rate of 
14.9 mills or by 8.6% on a comparable basis with 1973 
If the new Greater Vancouver Regional District levy is 
included . 

Grants 

A provision of $900,000 was included in the 1974 Revenue Budget Estimates 
to provide for grants. At the date of this report all grants have not 
yet been considered by Council and any difference between the amount of 
grants finally approved and the $900,000 provision will be adjusted 
through Contingency Reserve. 

Board of Parks and Public Recreation 

The Parks Board budget estimates include a sum of $150,000 for additional 
supplementary items which was Moved by the Finance Committee and 
resulted in a tie vote. If Council approves a sum other than the 
$150,000 the difference will be adjusted through Contingency Reserve. 

Provision for Capital Purposes 

Provision is made in the revenue budget to provide the funds necessary 
to finance part of the Basic Capital Program and the full Supplementary 
Capital Program. 

Due to the anticipated heavy Supplementary Capital Program this year, 
the Committee on Finance and Administration has amended the Provision 
for Capital Purposes from 1.25 mills (1973) to 1.50 mills (1974) which 
is applied to taxable assessed values for general purposes. This will 
increase funds available for financing capital programs from $4,330,000 
(1973) to $5,863,000 (1974). 

Contingency Reserve 

The provision for contingencies amounting to $8,110,575 was estimated as 
follows: 

1. Estimated provision for 1974 salary and 

wage increases plus fringe benefits $6,900,000 

2. Estimated provision for additional costs expected 

to be incurred during the year VIS grants, 
additional staff, new equipment and supplies, etc. 
- (expended 1973 - $1,300,000) 1,200.000 

8,100,000 

3. Adjustment to balance budget 10,575 
Total $ 8.110.575 


Budget Review Adjustments and Appeals 

As instructed by Council, the Board of Administration and Director of 
Finance reviewed budget estimates submitted by Civic Departments and 
Boards. These budget estimates were adjusted to allow funds required 
to maintain current standards of service, to cover increased volumes of 
work and for items which would clearly increase the operating efficiency 
of departments and boards. 

Certain items not approved during budget reviews were appealed to the 
Committee on Finance and Administration who recommended approval of 
the items shown in the following summary. 

cent ' d. . . . 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

1974 Revenue Budget Estimates Exclusive 
of School and Regional District Levies 
(continued) 


Reductions made during reviews: 

Basic Estimates $1,210,745 
Supplemental Estimates 1,659,214 


Less : 

Appealed items subsequently approved 
by Finance Committee - 

Parks Board 

1. Additional funds for major 

repairs and equipment 

replacement $ 35,000 

2. Supplementary funds to be used 

at the discretion of the 

Parks Board (Motion to Council 

re tie vote) 150,000 

Health Department 

1. Three slide projectors $ 435 

2. Carpeting for conference room 840 

3. Sign on South Unit 300 


3. Downtown information service 2 ,753 


Library Board 

1. Increased book stock $ 30,000 

2 . Two branch libraries - 

6 day opening 7,050 


$2,869,959 


185,000 


1,575 


Civic Theatre 

1. Air-conditioning office 13,500 

Planning Department 

1. Provision for general consultants $ 15,000 

2. Chinatown beautif ication, 

report and translation costs 10,000 

25,000 

Police Department 

1. Portable radio equipment 161,750 

Social Planning Department 

1. Preparation of "Urban Reader" 

publication $ 19,140 

2. General information service 6,500 


28,393 


37.050 


Total appeals recommended - Note 1 452 , 2oS 

Total net reduction $ 2,417,691 

Note 1 - Each of these items have been submitted 
to Council for approval.' 


cont ' d . 
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BOARD OF ADMINISTRATION, DEPARTIIENT & OTHER REPORTS (cont'd) 

1974 Revenue Budget Estimates Exclusive 
of School and Regional District Levies 
(continued) 


RECOMMENDATION 


Your Board and the Director of Finance recommend approval of: 

1. a tax rate for general purposes of 14.9 mills as 
recommended by the Committee on Finance and Administration. 

2. the resolution adopting the 1974 Revenue Budget Estimates 
which are summarized on Schedule 'A' attached. " 

(Schedule 'A' referred to is on 
file in the City Clerk's Office) 

riOVED by Aid. Bowers, 

THAT recommendation (1) of the Board of Administration report 
respecting the mill rate be received, having been dealt with by 
Council earlier in the day while dealing with the Finance and 
Administration report of April 18, 1974; 

FURTHER THAT recommendation (2) of the Board of Administration 
report, be approved. 

- CARRIED UNANIIIOUSLY 

P. Report of Official Traffic 
Commission, April 10, 1974 

The Council considered this report which contains eight clauses 
identified as follows: 


CI. 

1 

: Taxi Use of Downtown Streets 

CI. 

2 

Stop Sign at 12th Avenue and Discovery Street 

CI. 

3 

Street Sign Policy 

CI. 

4 

P.N.E. Traffic and Parking 

CI. 

5 

Pedestrian Signalization on Oak Street 

CI. 

6 

Pedestrian Crossing Study 

CI. 

7 

Grant - Annual School Patrol Banquets 

CI. 

8: 

Resignation of Representative of the City 



Prosecutor's Office 


The Council took action as follows: 

IIOVED by Aid. Ilarzari, 

THAT the recommendations of the Official Traffic Commission 
contained in Clauses 1, 2, 3, 4, 5, 6 and 7 be approved. 

- CARRIED UNANIMOUSLY AND 
BY THE REQUIRED MAJORITY 

Resignation of Representative 
of the City Prosecutor's Office 
(Clause 8) 


In respect of the vacancy in the membership of the Official 
Traffic Commission due to the City Prosecutor's Office no longer 
being in existence in this respect, the Official Traffic Commission 
recommended the Council review the constitution of the Commission. 

MOVED by Aid. Marzari , 

THAT the Council review the constitution of the Official 
Traffic Commission. 

(amended) 


cont ' d. . • . 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

Report of Official Traffic Commission 
April 10, 1974 (continued) 

Resignation of Representative 
of the City Prosecutor's Office 
(Clause 8) (continued) 


MOVED by Aid. Linnell in amendment, 

THAT all the words after the word 'Council' in Alderman 
Marzari's motion, be struck and the following substituted therefor: 

"receive the Official Traffic Commission's recommendation 
and Alderman Marzari report to Council on the advisability 
of whether or not the vacancy on the Commission should be 
filled. " 

- CARRIED 

(Aldermen Harcourt and Marzari voted against the motion) 

The motion as amended and reading as follows was put and 
carried unanimously. 

"THAT the Council receive the Official Traffic Commission's 
recommendation and Alderman Marzari report to Council on 
the advisability of whether or not the vacancy on the 
Commission should be filled." 


Q. Illegal Suites: 
Hardship Cases 

The Special Committee concerning Illegal Suites - Hardship 
Cases, submitted the following report under date of April 19, 1974: 

"The Committee of Officials has considered the following requests under 
the Policy established by Council concerning Illegal Suites - Hardship 
Cases, and reports as follows: 

(a) The following applications recommended for approval by the 
Sub-Committee be approved: 


Frederick Higginbotham (tenant), 3630 West King Edward Avenue 
Victoria Ann Lytle (owmer), 4504 Beatrice Street 
Florence Atanasov (tenant), 244 East 17th Avenue 
Anne McRae (tenant), 2948 Carolina Street 
Donna Willett (tenant), 585 East 56th Avenue 


(b) the following applications be approved for one year from the date 
of this Resolution: 


Philip G. Coan (tenant), 2912 Discovery Street 

Victoria Dawn McCullough (tenant) , 2912 Discovery Street 

Lynne Johnson (tenant) , 2436 West 1st Avenue 

Mr. B. S. Shokar (owner), 4150 Elgin Street 

Salvatore Mancuso (tenant), 2609 West 1st Avenue 

Laney Abramson (tenant), 456 West 21st Avenue 

Steven Cale (tenant), 1746 MacDonald Street 

Victoria Baranowski (owner) , 3880 Clark Drive 


(c) the following a[iplications bo approved lor six months from tlx.' 
date of this Resolution: 


Garth Green (tenant), 5164 Fairmont Street 

Samuel C. & Peggy Taylor (tenants), 1715 East 15th Avenue (rear) 


cent 'd . 
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BOARD OF ADMINISTRATION, DEPARTMENT & OTHER REPORTS (cont'd) 

Illegal Suites: Hardship Cases 
(continued) 


(d) in respect to the above mentioned, the City Building Inspector be 

instructed to withhold enforcement action and to carry out the polic] 
as adopted by Council on December 17, 1963, and as amended by 
Council on ^k3vember 10, 1964. 


(e) the following applications be not approved: 


Georgios Haralambopoulos (owner), 2566 West 7th Avenue 
John Stancato (owner) , 375 Skeena Street 
Julio A. Raimundo (owner), 565 East 58th Avenue 
Denis Moorhead (owner), 3331 West 26th Avenue " 

MOVED by Aid. Bowers, 

THAT the recommendations contained in the foregoing Special 
Committee report dated April 19, 1974, be approved, except" that 
in the case of the applications of Georgios Haralambopoulos (owner) , 
2566 West 7th Avenue and John Stancato (owner) , 375 Skeena Street, 
approval be given to these owners for an extension of one year. 

- CARRIED UNANIMOUSLY 

R. G.V.R.D. Matters 

There were no comments with respect to G.V.R.D. matters 
insofar as the forthcoming Regional District meeting is concerned. 

S. Report of Standing Committee 
on Civic Development 
April 4, 1974 


The Council considered this report which contains two clauses 
identified as follows: 

CI. 1: False Creek - Area 10 - Economic Analysis 

of City-Owned Land 
Cl. 2: Johnston Terminals - False Creek 

The Council took action as follows: 

MOVED by Aid. Hardwick, 

THAT the recommendation of the Committee contained in Clause 
1 be approved and Clause 2 be received for information. 

- CARRIED UNANIMOUSLY 

T. Report of Standing Committee on 

Civic Development, April 11, 1974 

The Council considered this report which contains two clauses 
identified as follows: 

Cl. 1: False Creek - Area 10 

Cl. 2: Johnston Terminals - False Creek 

The Council took action as follows: 

MOVED by Aid. Hardwick, 

THAT the recommendations of the Committee contained in Clause 1 
be approved after striking out of recommendation F, the phrase 'in' 
the 3-1 ratio ' ; 

FURTHER THAT Clause 2 be received for information. 


- CARRIED UNANIMOUSLY 
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RISE FROM COMMITTEE OF THE WHOLE 

MOVED by Aid. Gibson, 

THAT the Committee of the Whole rise and report. 

- CARRIED UNANIMOUSLY 

MOVED by Aid. Gibson, 
SECONDED by Aid. Linnell, 

THAT the report of the Committee of the Whole be adopted. 

- CARRIED UNANIMOUSLY 

MOTIONS 

1. 19 74 Revenue Budget Estimates 
Exclusive of School & Regional 
District Levies 

MOVED by Aid. Bowers, 
SECONDED by Aid. Pendakur, 
THAT 

WHEREAS the Board of Administration and the Director of 
Finance were instructed by Council on February 26, 1974 to review 
estimated Revenues and expenditures of the City for the year 1974 
with Department Heads and Boards and to report back through the 
Standing Committee of Council on Finance and Administration; 

AND WHEREAS the Standing Committee of Council on Finance 
and Administration has reviewed reports on the 1974 Estimates pre- 
pared by the Board of Administration and the Director of Finance 
dated April 4th, 11th and 18th, and has recommended certain amend- 
ments thereto; 

AND WHEREAS the total estimated expenditures of the City 
to pay all debts and obligations of the City falling due in the year 
1974, exclusive of the amounts required for School, the Greater Van- 
couver Regional Hospital District, and the Greater Vancouver Regional 
District purposes and not otherwise provided for, as amended by the 
Standing Committee of Council on Finance and Administration amount to 
$111,335,937; 

AND WHEREAS the total estimated expenditure as aforesaid is 
the sum of the appropriation requests of all Departments and Boards 
properly supported by detailed analyses of those expenditures and list- 
ings of the salaried staff; 

AND WHEREAS the total estimated revenue 6f the City for 1974 
from sources other than real property taxes, as amended by the Standing 
Committee of Council on Finance and Administration, amounts to $53,096,787; 

AND WHEREAS the amount of the General Tax Levy so required is 
$58,239,150; 

THEREFORE BE IT RESOLVED that the said estimates, both as to 
totals and individual items pertaining thereto, of the Board of Admin- 
istration as amended by the Standing Committee of Council on Finance and 
Administration be and the same are hereby adopted by Council. 


- CARRIED UNANIMOUSLY 
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BY-LAWS 

1. BY-LAW TO PROVIDE THE PROCEDURE FOR THE 
IIIPROVEIIENT OF CERTAIN AREAS OF THE WEST 
END OF THE CITY & BASIS OF ASSESSMENT 

ilOVED by Aid. Hardwick, 
SECONDED by Aid. Harcourt, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

IlOVED by Aid. Hardwick, 
SECONDED by Aid. Harcourt, 

THAT the By-law be given second and third readings and the 
Ilayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

2. BY-LAW TO LEVY RATES ON 
ALL TAXABLE PROPERTY 

MOVED by Aid. Bowers, 
SECONDED by Aid. Pendakur, 

THAT the By-law be introduced and read a first time. 

- CARRIED UNANIMOUSLY 

The By-law was read a first time and the Presiding Officer 
declared the By-law open for discussion and amendments. 

There being no amendments, it was 

MOVED by Aid. Bowers, 
SECONDED by Aid. Pendakur, 

THAT the By-law be given second and third readings and the 
Mayor and City Clerk be authorized to sign and seal the By-law. 

- CARRIED UNANIMOUSLY 

MOTIONS (cont'd) 

2. Allocation of Land for Highway Purposes: 
2130 - 2136 West 4th Avenue (Lot 13) 
2130 - 2136 West 4th Avenue (Lot 14) 
1615 William Street (Lot 21) 


MOVED by Aid. Pendakur, 
SECONDED by Aid. Massey, 

THAT WHEREAS the registered owners have conveyed to the 
City of Vancouver, for road purposes, the following des- 
cribed lands : 

1. South Two feet of Lot 13, except the North 7 feet shown 
on Plan 3932, now road. Block 244, District Lot 526, 
Plan 590. 

(2130 - 2136 West 4th Avenue) 

2. South 2 feet of Lot 14, except the North 7 feet shown 
on Plan 3932, now road. Block 244, District Lot 526, 
Plan 590. 

(2130 - 2136 West 4th Avenue) 

3. all that portion of Lot 21, Block 38, District Lot 2G4A, 
Plans 717 and 1771, described as follows: 


cont'd. 
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nOTIONS (cont'd) 

Allocation of Land for Highway Purposes: 
2130 - 2136 West 4th Avenue (Lot 13) 
2130 - 2136 West 4th Avenue (Lot 14) 
1615 William Street (continued) 


COMMENCING at the northeasterly corner of said Lot 21, 
THENCE S 0° 19' 20" W, 14 feet, following in the east- 
erly limit of said Lot 21; 

THENCE N 35° 19' 10" W, 17.16 feet, more or less, to 
intersection with the northerly limit of said Lot 21 at 
a point 10 feet westerly from the northeasterly corner 
of said Lot 21; 

THENCE East, 10 feet, following in the northerly limit 
of said Lot 21, to the point of commencement. 

(1615 William Street) 

AND WHEREAS it is deemed expedient and in the 
public interest to accept and allocate the said lands for 
highway purposes. 

BE IT THEREFORE RESOLVED that the above described 
lands so conveyed be, and the same are hereby accepted and 
allocated for highway purposes, and declared to form and 
constitute portions of highway. 

- CARRIED UNANIMOUSLY 

3. Closing and Stopping Up of 

Lane South of Broadway, East 
of Clark Drive 


MOVED by Aid. Volrich, 
SECONDED by Aid. Massey, 

'THAT WHEREAS: 

1. The City of Vancouver is the owner of all the streets 
and lanes lying within the limits of the City of 
Vancouver; 

2. The lane abutting Lots 1 to 26, Subdivision "A", 
Block 160, District Lot 264A, Plan 1217 and Plan 1771 
is surplus to the City's highway- requirements; 

3. The City of Vancouver is the owner of the said abutting 
Lots 1 to 26; 

4. The City is desirous of consolidating said Lots 1 to 
26 and the closed lane to form one parcel; 


THEREFORE BE IT RESOLVED THAT all that portion of lane 
dedicated by Plan 1217 abutting Lots 1 to 26, Subdivision 
"A", Block 160, District Lot 264A, Plans 1217 and 1771; the 
same as shown outlined red on plan prepared by A. Burhoe, 
B.C.L.S., dated October 31st, 1973, and marginally numbered 
LF 6754, a print of which is hereto annexed; be closed, 
stopped up and title taken thereto and BE IT FURTHER RESOLVED 
THAT the said closed lane be subdivided with the said Lots 
1 to 26. 

(closing lane south of Broadway, east of Clark Drive) 


- CARRIED UNANIMOUSLY 
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29 


NOTICE OF MOTION 


The following Notice of Motion was submitted and recognized 
by the Chair. 

1. Park Board Plans for 
Major Buildings 


MOVED by Aid. Hardwick, 
SECONDED by Aid. Linnell, 

THAT the Park Board present plans for major buildings 
to Council or a designated committee of Council and the Board 
of Administration before any project goes to tender. 


(Notice) 


ENQUIRIES AND OTHER MATTERS 


Alderman Linnell - 
School Tax 


requested an explanation of the 
School Tax and information was 
furnished by the Mayor and 
Alderman Bowers. 


The Council adjourned at approximately 10:20 p.m. 


****** 


The foregoing are Minutes of the Regular Council Meeting 
of April 23, 1974, adopted on April 30, 1974. 
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WORKS & UTILITY MATTERS 
CITY ENGINEER'S REPORT 

RECOMMENDATIONS ; 

1. Water Main Installation - 1973 Capital Budget 
The City Engineer reports as follows: 

"The following water main should be replaced prior to scheduled 
197A paving: 

WATER MAIN PROJECT 326 

Street From To 

6th Avenue Quebec Street Scotia Street 

This installation is to replace an old V cast iron pipe which 
has lost most of its flow capacity. 

The estimated cost of this project is $25,000. 

I RECOMMEND that Project 326 be approved and that the required 
$25,000 be appropriated from the 1973 Water Works Capital Account 128/7902, 
'Short Notice Projects - Unallocated'." 

Your Board RECOMMENDS that the foregoing be approved . 


2. Tender No. 57-74-5, Supply of Extra Strength Clay Sewer 
Pipe and Fittings 

The City Engineer and Purchasing Agent report as follows: 

"On February 25, 1974, tenders were received for the supply and 
delivery of vitrified clay sewer pipe and fittings. 


Tenders were received from U firms as follows: 


TENDER 

■TOTAL BID 
PRICE * 

NO. OF rriMS 
ON WHICH NO 
QUOTATIONS 
RECEIVED 
(TOTAL = 82) 
(TENDER ITEMS) 

AEPROX. 

VALUE OF 
ITEMS ON 
WHICH NO 
PRICES 
QUOTED 

•HEMARK5 

Canadian Johns - 
Manville Co. Ltd. 

$232,101.68 

58 

$140,000 

Tendered on P.V.C. 
pipe - Not to spec- 
ifications. 

Flex-Lox 
Industries Ltd. 

$297,417.68 

Nil 

Nil 

Tendered on Clay 
pipe - Meets Spec- 
ifications. 

Atlas Asbestos 
Co. Ltd. 

$270,735.35 

28 

$6,100 

Tendered on Asbestos 
Cement pipe - Not 
to specification. 

I.X.L. Indus- 
tries Ltd. 

$248,692.67 

22 

$4,300 

Tendered on Clay 
pipe - Not to spec- 
ification. 


Based on 'local content' price; 5^ sales tax is excluded. 


Cont'd . . 
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Discussion of Tenders 

A. Canadian Johns-Manville Co. Ltd. 

This firm tendered on the supply of A" , 6" and 8" P.V.C. (poly-vinyl 
chloride) plastic sewer pipe and fittings manufactured in Fort Saskatchewan, 
Alberta. Their tender is not in accordance vdth the City specifications and 
they do not offer a fiill line of either pipe or fittings. 

B. Flex-Lox Industries Ltd . 

This firm tendered on supplying the full range of vitrified clay 
pipe and fittings called for. All products are manufactured in Abbotsford, 
B.C. in full accordance with City specifications. 

Atlas Asbestos Company 

This firm tendered on supplying the full diameter range in asbestos 
cement pipe together with the fittings necessary for their pipe. The City 
has never accepted asbestos cement sewer pipe and it is not in accordance 
with the specifications of this tender. 

The City has used clay sewer pipe for over 70 years and during this 
time period many improvements have been made, particularly in the method of 
jointing. This pipe has proved to be extremely durable; a substantial por- 
tion of our sewer system still consists of clay pipe installed in the first 
decade of this century. 

Asbestos cement pipe, on the other hand, does not have this long 
history of good performance. In our opinion, it is much less resistant to 
chemical attack than glazed clay pipe. Therefore, we feel that the additional 
expenditure of approximately $20,000 {7%) for Flex-Lox vitrified clay pipe 
is justified on the basis of its durability. 

I.X.L. Industries Ltd . 

This firm tendered on supplying a full range of vitrified clay pipe 
and an almost complete line of vitrified clay fittings, all of which are 
manufactured in Medicine Hat, Alberta. However, neither the pipe nor the 
fittings meet City specifications for the following reasons: 

(a) the pipe is unglazed. 

(b) the joint is not satisfactory. 

The Flex-Lox pipe is a superior product for the following reasons: 

(a) The joint - Flex-Lox has a factory installed bell and spigot 
type joint. Installation only requires insertion of the spigot end into the 
coupling on the pipe. The. I.X.L. Industries coupling is a band type, which 
requires two screws per joint to be tightened to a specified degree. This 
method is far less foolproof than the bell and spigot style joint. In addition 
to this, the Flex-Lox joint will carry shear loads, whereas the I.X.L. joint 
will not. 

(b) The glazing - the glazing on the pipe and fittings, gives 

the pipe a much smoother surface and better flow characteristics than the I.X.L. 
Industries pipe. Also, the glazing makes the pipe much more resistant to 
chemical attack. 

(c) Labour savings - Substantial savings in labour are a direct 
result of the more easily installed Flex-Lox joint and the longer pipe lengths. 
(Flex-Lox pipes are approximately 30% longer) . 

(d) Delivery - a large stock of I.X.L. pipe and fittings would have 
to be maintained, as supplies from Medicine Hat, Alberta, require longer 
delivery time. Deliveries from Abbotsford are made in one day. 

Although Flex-Lox pipe will cost approximately $-44-, 000 {17.5%) more 
than I.X.L. Industries pipe, it does offer the City the best dollar value. 

The City Engineer and the Purchasing Agent RECOMMEND that the total 
contract for supply and delivery of vitrified clay sewer pipe and fittings be 
awarded to Flex-Lox Industries Ltd. at a total cost of $313,071.24- oxcluding 

cont'd . . . 
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5% Sales Tax ($297,i4J.7.68 'local content' price) based on estimated require- 
ments for the next one-year period." 

Your Board RECOMMENDS that the recommendation of the City Engineer 
and Purchasing Agent be approved, subject to a contract satisfactory to Corp- 
oration Counsel. 


3 . Vanier Park Sewage Pump Station 


The Director of Permits and Licenses reports as follows: 

"The sanitary sewage system serving the Centennial Museum, City Archives 
and Civic Marina, is pumped into the City sewer by a pump station which is 
housed in a small wooden building in Vanier park. 

The existing pumping equipment is old and unreliable and must be replaced 
with a new packaged unit. 

When the equipment is replaced, it is desirable that it be housed in a new 
concrete underground structure and that the existing unsightly building be 
removed. 

The estimated cost to carry out this proposal is as follows: 


Pumping equipment - $17,500. 

Building and installation - 15,000. 

Electrical - 1,500. 

Demolition and clean-up - 4,000. 


$ 38,000. 

The Parks Board have agreed to provide all the necessary backfill and land- 
scaping as their share of the project, since the pump station serves the 
Parks Board Civic Marina. 

The responsibility for maintenance of the existing equipment has been that of 
the Engineering Department, however the cost of such maintenance has been the 
responsibility of the Museum. Upon completion of the new pumping facility, 
the Engineering Department is prepared to accept the pump station and ancillary 
piping as part of the City sewage system at an annual maintenance and operational 
cost of approximately $2,000.00 per year. 

Funds : In the capital funding for the Centennial Museum Complex an amount 
was included for extension of a large storm sewer. Significant savings were 
realized in this part of the work by co-ordination with the Parks Board in the 
recent development of the Vanier Park shoreline. The balance of this account 
is $17,000.00. 

The Comptroller of Accounts recommends that, should Council approve the recommen- 
dations of this report, the balance of $17,000.00 in the Centennial Museum Capital 
Account for Extension of the Storm Sewer be re-allocated and that the additional 
funds in the amount of $21,000.00 be provided from the following sources: 

- from funds appropriated for the Archives - $7,000. 

- from the Sewers Capital Budget - $14,000. 

It is RECOMMENDED that: 

a) Council authorize the construction of a new Sewage Pump Station at Vanier 
Park at the estimated cost of approximately $38,000.00. 

b) Council assign the responsibility of maintaining the pump station and 
ancillary piping to the Engineering Department and that $1,000. for six 
months maintenance in 1974 be included in their 1974 Budget." 

Your BOARD RECOMMENDS approval of the recommendations of the Director of Permits 
and Licenses. 
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4. Plumbing Changes for Pollution Control - Cambie Yard 
Buildings 

The City Engineer reports as follows: 

"The Industrial Waste CcntrcQ. Officer cf the Department of Permits and 
Licences has advised us that additicnal drains and traps must be installed in 
the Traffic Paint Shop plumbing system to ccmply with City standards. These 
changes will coitrciL discharges ft* on our steam cleaning and lye bath cperaticns 
to ensure they do not reach False Creek. 

The cost of these modifications is estimated at $2500. This inf ormatiai 
was not received in time for inclusicsa in our 197A Budget submissicnsj the 
CanptroLler of Accounts advises that funds can be provided fron Contingency 
Reserve if Council approves this report. 

The City Engineer RECCMMENDS that Council approve the expenditure of |2500 
from Contingency Reserve for plumbing improvements in Cambie Yard as requested 
by the Department of Permits and Licences." 

Your Board RECCMMENDS the foregoing report of the City Engineer be approved. 


fCR CQumi Aam see mi{i)J3l.. 
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BUILDING AND PLANNING MATTERS 


A-4 


RECOMMENDATION 


1. 


Relocation of Zoning Section of Planning Department 


The Director of Permits and Licenses reports as follows; 

"On December 11, 1973 Council approved the recommendation of a Board of 
Administration Report dated December 7, 1973 dealing with a summary of 
recommendations covering procedural and By-law changes, departmental re- 
organization and clarification of administrative authority concerning appli- 
cations, processing and issuance of Development Permits. 

Funds in the amount of $5^,600.00 were approved for renovation work on the 
2nd and 3rd floors of the East Wing necessary for the implementation of the 
proposal s. 


The Zoning Administration is now located on the 3rd floor of the East Wing in 
space too small to accommodate the additional staff authorized. In order to 
be effective, the Zoning Administration must be located on either the 2nd or 
3rd floor of the East Wing. There is no space on the 2nd floor but there is 
adequate space on the 3rd floor if Committee Room No. 3 is converted to office 
use. It is therefore proposed that alterations be carried out to use Committee 
Room No. 3 as office space for the Zoning Administration, and funds provided 
in the above estimate for this purpose. 

The space presently occupied by the Zoning Administration Group (approximately 
500 sq. ft.) will be required in the near future to meet the additional space 
needs of both the Social Planning and Planning Departments. 


Committee Room No. 3 does receive substantial use and appears necessary for the 
proper operation of many City Departments, however it need not be as large as 
it is at present, 856 sq. ft. 

A space of adequate size, 725 sq. ft., could be made available as a Committee 
Room on the kth floor of the East Wing. At present it houses the Downtown 
Planning Group of the Planning Department on a temporary basis. The space is 
now too small for the Downtown Planning Group and they should be located in 
leased premises outside of City Hall. 

It is proposed that a new Committee Room be developed on the kth floor of the 
East Wing. The cost of conversion will be approximately $500.00. 


The Downtown Planning Group require approximately 1,600 sq. ft. of office space. 
Suitable space has been found at 456 West Broadway and the owners have agreed 
that it can be leased on a short term basis, month-to-month if necessary. The 
rental will be approximately $2.75 per square foot per year , including light 
and heat. It is estimated that the full cost of operation, including janitorial, 
telephones, etc. will be approximately $600.00 per month commencing April 15, 
1974. Capital costs to install telephones, relocate tackboards and move furniture 
is estimated at$l,000.00 and the sum of approximately $ 6,100.00 will therefore 
be required for the balance of 1974. 

The Director of Planning agrees with this proposal. 


Funding- The Comptroller of Accounts advises that if Council approves the 
recommen dations of this report, it will be necessary to transfer the total 
required amount of $6,600.00 from Contingency Reserve. 


Item A 


Item B 


Item C 


cont ' d . . . 
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Clause No.l continued 

It is RECOMMENDED that Council approve: 

1) The conversion of No, 3 Committee Room to offices for the Zoning 
Admini strati on; 

2) The relocation of the Downtowrj planning Group to rented premises at a 
total cost of $6,100.00 for the balance of 1974. 

3) Space on the kth floor of the East Wing be altered for the use of a 
Committee Room at a total cost of $500. 00<. 

k) The necessary funds be provided from Contingency Reserve. " 

Your BOARD RECOMMENDS approval of the recommendations of the Director of Permits and 
Li censes. 


INFORMATION 

i 
I 

2. 240 5 West 7th Avenue 

A letter has been received from Mr. George Zerbinos, requesting 
to appear before City Council as a delegation for the retention 
of an accessory building. The Director of Permits and Licenses 
jreports as follows: 

Our Inspection Services reported that a garage had been demolished 
I and was being rebuilt along the property line of the flanking 

street without a Building Permit and in contravention of the 
Zoning and Developunent By-law. An application was made for a 
Developunent Permit which was approved by the Technical Planning 
Board but with the condition that "prior to the issuance of the 
Permit, the plans be amended to indicate the minimum of 5' setback 
to be maintained from Balsam Street which is the flanking street 
and that the mean height was not to exceed 10'." 


On August 9, 1973 the Development Permit was refused as the owner 
had not complied with the condition. An Appeal was made to the 
Board of Variance and on October 10, 1973 the Board refused this 
application. After further notification to remove the garage, re- 
inspection found that no change had been made. 


A charge has been laid against Mr. George Zerbinos and the matter 
has been adjourned by the Courts until April 25, 1974. 

Your Board submits the foregoing for the INFORMATION of Council. 
DELEGATION REQUEST - MR. GEORGE ZERBINOS 

CONSIDERATION 


3. Strata Title Application - New Construction 
2336 Wall Street - Lot 'D', Block 2, D.L. I84 
40 Dwelling Units 
Landmark Projects Corp. Ltd. 
330 West Hastings Street. Vancouver. B. C. 


The Director of Planning and the Director of Finance report as foil 


cont'd 
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Clause No. 3 continued 

"In accordance with the City's current regulations governing the 
approval of Strata Titles Applications for new buildings, an 
application has been received from Landmark Projects Corp. Ltd., 
for approval of a Strata Plan for a new three storey with base- 
ment, wood frame apartment building, containing forty (40) 
dwelling units, at 2336 Wall Street. 

The applicants have submitted a prospectus which provides the 
following information under the appropriate sections of the 
regulations: - 

N.B. See Appendix "A" for site Plan. 

Section 1 (2) - Financing 

The Director of Finance has reviewed the prospectus with regard to the 
financing information and finds the following: - 

Subsection (a) - The true interest on financing 

Financing 

Financing for the first mortgage has been arranged through: 

Investors Syndicate 
211 Pemberton Building 
744 West Hastings Street 
Vancouver, B.C. 

Mr. H.G. Marshall: Branch Manager 

The interest rate is 10% per annum with a 5 year term and a 30 year 
amortization period. The lender will loan up to 75% of the purchase 
price subject to Investors Syndicate approval of the purchaser's 
appl ication. 

Second mortgage financing of $5,000.00 is available to those who 
qualify through: 

B.C. Government 
Department of Housing 
Home Acquisition Branch 
827 Fort Street 
Victoria, B.C. 

Mr. S. Hamilton, Provincial Administrator 

The interest rate is 8 3/4% per annum with no term and an amortization 
period equal to that of the first mortgage (in this case thirty (30) 
years). 

The purchaser has the option of arranging his own financing. 


Subsection (b) - Any bonusing of Financing 

by 

A $50.00 application fee is charged Investors Syndicate upon approval 
of the first mortgage application. 

Subsection (c) - Details of a management contract and monthly servicing 

Attached to the prospectus is a copy of the proposed contract under 
which Landmark Projects Corporation Limited undertakes to manage the 
project for the Strata Corporation for a period of one year. The Strata 
Corporation will pay a management fee of four thousand eight hundred 
dollars ($4,800.00) per year which is equivilant to ten dollars ($10.00) 
per suite per month. The Strata Corporation is entitled to terminate 
the management contract upon three (3) months notice in accordance with 
provincial legislation. 


cont ' d 
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Clause No .3 continued 


The building manager will arrange for all mainenance duties (hallways, 
grounds, etc.) and monthly bills (water, hydro, etc.) will be routed 
to Landmark Projects head office where they will be paid from the monthly 
maintenance assessments collected on behalf of the Strata Corporation. 

Monthly maintenance assessments are based upon the proposed operating 
budget and are listed below: 


TE NUMBER 

AMOUNT 

#101 

$61.00 

#102 

$60.00 

#103 

$50.00 

#104 

$50.00 

#105 

$60.00 

#106 

$62.00 

#201 

$62.00 

#202 

$60.00 

#203 

$55.00 

#204 

$60.00 

#205 

$60.00 

#206 

$62.00 

#207 

$60.00 

#208 

$52.00 

#209 

$52.00 

#210 

$60.00 

#211 

$60.00 

#212 

$52.00 

#213 

$52.00 

#214 

$62.00 

#301 

$62.00 

#302 

$60.00 

#303 

$55.00 

#304 

$60.00 

#305 

$60.00 

#306 

$62.00 

#307 

$62.00 

#308 

$50.00 

#309 

$50.00 

#310 

$60.00 

#311 

$60.00 

#312 

$50.00 

#313 

$50.00 

#314 

$62.00 

#401 

$62.00 

#402 

$65.00 

#403 

$55.00 

#404 

$55.00 

#405 

$65.00 

#406 

$62.00 


The purchaser is responsible for his light, telephone and cablevision 
bills. 


The proposed operating budget for the building is as follows: 
Fixed Costs 

Management fees $ 4,800.00 

Insurance 3,000.00 
Annual Meeting 100.00 
Audit 100.00 


cont ' d . . 
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Clause No. 3 continued 

Operating Costs 

Heat and light 

Water 

Scavenging 

Laundry 

Intercom 

Caretaker 

Maintenance and Repairs 
Elevator 

Reserve 

Annual Receipts from 
monthly assessments 

Subsection (d) - Taxes and all other costs 
Taxes are estimated as follows: 


$ 7,200.00 
720.00 
720.00 
1,000.00 
550.00 
4,800.00 
1,800.00 
600.00 

$ 2,438.00 
$27,828.00 


$27,828.00 


ITE NUMBER 

AMOUNT 

#101 

$350.00 

#102 

$330.00 

#103 

$255.00 

JIT f\A 

#104 

$255.00 

JIT AC 

#105 

$330.00 

#106 

$370.00 

ff^U 1 

$370.00 

#202 

$330.00 

#203 

$315.00 

#204 

$330.00 

#205 

$320.00 

#206 

$370.00 

#207 

$335.00 

#208 

$250.00 

#209 

$250.00 

#210 

$340.00 

#211 

$340.00 

#212 

$250.00 

#213 

$250.00 

#214 

$370.00 

#301 

$370.00 

#302 

$330.00 

#303 

$315.00 

#304 

$330.00 

#305 

$320.00 

#306 

$370.00 

#307 

$370.00 

#308 

$250.00 

#309 

$250.00 

#310 

$340.00 

#311 

$340.00 

#312 

$250.00 

#313 

$250.00 

#314 

$370.00 

#401 

$390.00 

#402 

$430.00 

#403 

$285.00 

#404 

$285.00 

#405 

$430.00 

#406 

$390.00 


cont'd . 
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Clause No. 3 continued 

The Provincial Home-Owners Grant currently at $200,00 will reduce gross 
taxes by $200,00 in cases where the owner occupies the suite; but if 
he rents to someone else, he would not be eligible. The additional 
$50,00 Home Owner Grant is available to those who qualify as senior 
citizens plus a new $30 to $40 school tax removal and Resource Grant 
new in 1974, 

There are no other costs that we are aware of. 
Subsection (e) - Shared facilities and conrion areas 

The Director of Planning has examined the prospectus and plans and finds 
the following: 

Coirmon Property 

All common property not specified in the registered Strata Plan as 
included in a purchaser's Strata Lot is maintained and administered 
as 'common property'. This includes: 

Hallways and Lobby Areas 

All common areas and walkways within the building are designed 
for the use of all strata lot owners. 

Parking 

There are 60 parking stalls included in the underground lot. One 
stall is assigned to each purchaser for his exclusive use. The 
remaining stalls may be used for guest parking, storage, etc. at 
the discretion of the Strata Corporation, 

Laundry Room 

All common property located in the underground lot, this large room 
contains the laundry machines and facilieties and is designed for 
the exclusive use of the Strata Lot Owners, 

Locker Room & Storage 

All common property with one locker being assigned to each Strata 
Lot Owner for his exclusive use. Storage space to be allotted at 
the discretion of the owners. 

Miscellaneous Rooms 

These include the boiler, electrical, elevator and garbage rooms 
all located in the underground area and all common property to be 
used at the discretion of the Strata Corporation, 

Patios 

All outside patios are drawn in the Strata Plan as pertaining to 
individual strat lots. Patios are for the exclusive and private 
use by each Strata Lot Owner of a main floor suite. 

Patios are not common property. 

Balconies 

Balconies are also included in the Strata Lot area, thus, they 
are designed for the private and exclusive use by their Strata 
Lot owners, (2nd and 3rd floor purchasers) 

Balconies are not common property. 
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Clause No. 3 conti^nued 


EXtfe>1 o*- S i de-ya rds 

Exterior side-yards (excluding suite patios) are common property 
and are for the exclusive use of all strata lot owners. 


Attached to the prospectus also is a copy of by-laws proposed for the 
Strata Corporation, 

Section 1 (3) - Quality of Construction 

The City Building Inspector advises that he has received a letter from 
Daine M. Sarter, Architect, in which he states that the above building 
compares favourably with the quality control standards set by the C.M.H.C. 
(Central Mortgage and Housing Corporation), as contained in the Canadian 
Code for residential Construction." 

Your Board submits the foregoing report of the Director of 
Planning and the Director of Finance for the CONSIDERATION 
of Coxincil. 


fOR council ACTION SEE 1>AGE{S).../:^ 


Ill 


Board of Administration, April 19, 1974 (LICENSES - 1) 


LICENSES AND CLAIMS MATTERS 


A-5 


RECOMMENDATION 


1. Claim No. 14719 

CoQuitlam Equipment & Rentals Ltd. 


The Director of Legal Services reports as follows: 

" Coquitlam Equipment & Rentals Ltd. rented 
numerous rock drills to the City of Vancouver 
(Engineering Department) for use on the False 
Creek Seawall. On January 29, 1974 a repre- 
sentative of the Company checked the rented 
equipment and found one to be missing. A 
claim for $745.00 for the used rock drill was 
made . 

A report from the Engineering Department 
indicates that the equipment was supposed to 
be locked in sheds in the False Creek area every 
evening and checked by foremen. The last check 
prior to loss indicated all equipment was 
accounted for and in the shed„ There was no 
evidence of any breaking or entering of the 
shed. There was no insurance coverage on this 
equipment. The estimated value of $745.00 is 
reasonable . 

In the circumstances we believe the machine 
was either left outside or stolen in an internal 
theft and the City of Vancouver is liable." 

Accordingly, I recommend payment of $745.00 in full 
settlement of this claim." 

Your Board RECOMMENDS the above recommendation of the Director of 
Legal Services be approved. 


FOR COUfJCIL ACTION SEE PAGE(S) ,.; 
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FIRE AND TRAFFIC MATTERS 
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INFORMATION 

1. Block 52 Parking Garage - Financial Status 
The City Engineer reports as follows; 

"The revenue from the Block 52 Parking Garage has increased in recent 
months, and is expected to increase further during 1974. 

The 1973 costs and anticipated 1974 expenditures are as follows, on a 
per month basis; 

1973 1974 

Rental $31,547 $31,316 

The rental is established by the Pacific Centre Agreement 
on the basis of the total spaces. Twenty-five spaces will 
be taken out in the fall, reducing the average rental. 

Proportion of Taxes $ 6,838 $ 7,522 

Assumed 10% increase 

Insurance 419 444 

Assvimed 6% increase 

Signage Repairs 300 50 

Signage repairs will be kept to a minimum pending the 
completion of the Block 42 portion of the garage at which 
time a major signage program will be required. 

Operating Expenses 12,758 13,800 

The major 1973 Operating Expenses were Wages ($5,916), 
Business License ($1,500), and Heat, Light, Telephone 
($1,250). Total effect of 1974 increases is expected 
to be $1,000 per month; for a total increase over the 
year of $12,000. 

Management Fee 833 811 

The current management contract expires on September 30, 
1974, near the date of opening Block 42. The anticipated 
fee increase at that time will be allocated over the 
larger operation, thereby reducing the Block 52 proportion. 


TOTAL $32,695 $53, 943 

While the operation lost $70,690 in 1973, on a total revenue ot $561,656; 
the prospects for 1974 are considerably brighter. During the first quarter, 
revenue was up more than $38,000 over the same period in 1973 (33.3%). 




1973 

1974 


January 

$24,357 

$51,241 


February 

42,397 

47,700 


March 

47,730 

53,745 (est'd) 


TOTAL 


$114,484 $152,686 
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The continued phasing out of parking in Blocks 61/71 is expected to 
further enhance the revenue generation. " 

Your Board submits the foregoing report for Council 
INFORMATION. 


FOR COUNCfL ACTION SEE PAGE(S) 
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FINANCE MATTERS 


A- 7 


RECOMMENDATION ; 

1, Vancouver Public Library - Automation of Acquisition Procedures 

Your Board has received the following from the Director of the Vancouver 
Public Library. 

"At its regular meeting on December 12, 1973, the 
Library Board approved the reorganization of the 
Acquisitions Division and the installation of a 
Datapoint 2200 terminal for the preparation of book 

orders subject to the authorization of the 

necessary funds by City Council". 


The Acquisitions Division, Bookkeeping-Bookordering Sections, of the 
Vancouver Public Library, employ 6 clericals, who manually prepare 
book orders, receive books and compile book budget controls. The volume 
of Library material ordered, has increased an average of 74% since 1968. 
This increase, along with the opening of additional branches, has resulted 
in the 6 clericals spending 30% of their time on budgetary compilation and 
manual file manipulation. This is causing delays in the processing of 
received material. The delay also creates additional enquiries by the 
public divisions as to the status of ordered material. 

The Datapoint 2200 terminal will be used to prepare book orders on paper 
and in computer-readable form. The computer will then be used to prepare 
on: order files, budgetary figures and eliminate 50% of the manual filing. 
Current status reports will also eliminate enquiries from the public divisions. 

The re-structuring of the work flow and the different job functions 
necessitates the reorganization of the staffing in the Acquisitions Division. 

The mechanization of the Book purchase order writing and reorganization 
of the work flow will allow a more effective use of staff; efficient and 
speedier processing of material; and provide a current control of budget 
expenditure. 

The annual cost estimates at 1974 rates is as follows;- 


ANNUAL 

Cost Estimate - 1974 rates (contract to be ratified) 


1 Library Clerk IV - PG 16 (703-842) $10,104. 

Fringe Benefits 12^5% 1 ,263. 

3 Library Clerk II - PG 9 (540-622) 22,392. 

Fringe Benefits ^2h% 2,799. 

1 Library Clerk I - PG 4 (462-523) 6,276. 

Fringe Benefits 12*5% 784. 


Rental - Datapoint 2200 unit - $972. monthly 11,664. 
(includes 5% Provincial Tax and maintenance) 

Rental - City Hall computer - Annually 5,000. 

$60,282. 

LESS: 2 Library Clerk IV - PG 16 (703-842) $20,208. 

Fringe Benefits }2H% 2,526. 

LESS: 2 Library Clerk II - PG 9 (540-622) 14,928. 

Fringe Benefits }2h% 1,866. 

LESS: 2 Library Clerk I - PG 4 (462-523) 12,552. 

Fringe Benefits 12*5% 1 ,568. 


$53,648. 


Cont ' d 
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ANNUAL ESTIMATED NET INCREASE IN COST 


$ 6,634. 


As the Datapoint 2200 unit will not be available until October 1974, 
the increase in annual operating cost will not occur until January 1975, 
Some installation expense will be incurred, as follows:- 

Non-Recurring Costs for 1974 for conversion to the proposed system. 

$ 


Installation - Datapoint 2200 unit 
Rental - 3 months at $972 per month 
Prograrraning Datapoint 2200 and computer 
Magnetic tapes 

2 Library Clerk II - PG 16 (540-622) 

(for conversion to proposed system mid range 1974 
rates - 3 months fringe benefits }2h% 

NON-RECURRING COSTS FOR 1974 


900. 
2,916. 
6,000. 

200. 
3,438. 

430. 


$13,884. 


SUMMARY OF RECOMMENDATIONS 


Abolish 2 

clerical 

positions 


Present 

Classification 

1 Lib.Clk.IV 
PG 16 (703-842) 

1 Lib.Clk I 
PG 4 (462-523) 


Proposed 
Classification 


Effective 
Date 


3 months after 
installation of the 
Datapoint 2200 


Establish 
1 clerical 
position 


1 Lib.Clk. II 
PG 9 (540-622) 


3 months after 
installation of the 
Datapoint 2200 


The installation of the Datapoint 2200 and use of the City Hall computer 
will allow a more effective use of staff in the processing of Library 
material . 

The proposed change has been discussed with the President of the Vancouver 
Public Library Staff Association, Local 391 CUPE. He concurs herein. 

Your Board RECOMMENDS the necessary funds, amounting to $13,^^4. be 
provided to the Vancouver Public Library for installation of a 
Datapoint 2200 for the Automation of the Acquisition procedures. 


CONSIDERATION 

2, Grant Equal to Annual Taxes - Vancouver Peretz School 

The Director of Finance reports as follows: 

"Vancouver Peretz School in a letter dated January 3, 1974 has 
requested to appear before Council to make a request for a grant under 
Section 206 of the Vancouver City Charter in an amount equal to their annual 
taxes. 

The Vancouver Peretz School had previously requested that their 
property be considered as exempt property but were advised by the City Director 
of Legal Services and Corporation Counsel that the property in question did 
not qualify for exemption under Section 396 of the Vancouver City Charter. 

The following is submitted to City Council for their information 
while considering this grant request. 


Cont'd . . 
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Annual Taxes 

The annual taxes levied on the property at 6184 Ash Street for the 
years 1972 and 1973 are as follows: 

1972 $4,875.03 

1973 $5,138.99 

The local improvement taxes for each year amounted to $154.74. It is noted that 
grants approved under Section 206 of the City Charter are not of a continuing 
nature i.e. grants cannot be approved now for future years annual taxes. 

Vancouver Peretz School - Explanation of nature of school 

The Vancouver Peretz School forwarded the following letter dated 
June 7, 1973 when requesting consideration for exemption of property taxes. 
The letter supplies some explanation of the nature of the school and of the 
institute: 

'The Executive of the Vancouver Peretz Institute is writing to 
you on behalf of a large community of people to ask your support 
for a change in the tax status of our School. 

The Vancouver Peretz Institute is a non-profit educational and 
cultural centre incorporated in November 1945 which has not yet 
been granted City tax exemption as an educational institution. 
We are asking for an exemption or tax alleviation because we 
perform an important educational service. 

It is unique in several ways. It is the only school in Vancouver 
which offers regular classes in Yiddish to youngsters (at afternoon 
sessions). It also offers evening classes in Yiddish to adults. It 
sponsors the Vancouver Yiddish Reading Circle, a group of advanced 
readers of the language who have beei^i meeting regularly once a week 
for nearly three years. The school fs now about to initiate two 
new programs of language instruction, vboth experimental: 

1) Instruction in Yiddish for children of kindergarten age, 
sessions to be taught jointly by the parents of the children, 
on Sundays through the summer, starting June 24. 

2) Introductory Yiddish for groups of families in evening 
sessions, starting with the Fall semester. 

Both these new programs introduce communal learning, which we feel 
necessary for transmission of the language. This technique, as well 
as our active concern with the Yiddish language, is unique to the 
Peretz School . 

The Peretz School is also the only secular Jewish school in Vancouver, 
The other Jewish schools in the city are religious. The Peretz School 
provides instruction in Jewish leteratrue and history, and in Jewish 

ethics for the secular Jew. Specifically, the school maintains two 
pre-school classes for three and four year olds, an afternoon and 
Sunday program for youngsters, and adult classes in Yiddish. The 
pre-school, in addition to a more general purpose, prepares child- 
ren for the Jewish festivals. Education at the upper levels aims 
atthe continuity of cultural identity for Jews who are not religious; 
and this purpose makes it unique among the Jewish schools in 
Vancouver. 

The Peretz School also functions as an important cultural centre, 
through lectures, programs of Yiddish language films, and through 
its very popular Ergetz-Vu evenings (evenings of Yiddish folksong, 
music and dramatic recitation; a video tape of one of our Ergetz- 
Vu programs was shown on Channel 10 on March 20 of this year), through 
its new Fraytog tzu Nachts (Friday night) gatherings, and its highly 
successful Third Seder , a secular celebration of Passover, held this 
year on April 19. ThTs year, in addition, the school reached out to 
a large miscellaneous audience through its successful production of 
the play. The King of the Schnorrers . 

Cont'd . • . 
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While we fully realize that the City Charter differs from the Municipal 
Act, as an institution licensed under the Community Care Facilities 
Licensing Act, our School would be eligible for permissive exemption 
from taxation. 

Because of its importance as a cultural centre and because of its 
uniqueness as a secular Jewish school and because we are a Community 
Care Facility, we are asking a tax alleviation for the Peretz School. 
This alleviation is essential to the survival of the School. The 
School raises money through tuition, rentals, affairs, bequests and 
donations and receives some support from the Jewish Community Fund. 
Despite these sources of income, for the past several years the 
School's deficit has approximated the taxes and this debt is accumul- 
ating. 

We ask for this exemption because we provide a real and very important 
service as an educational institution and cultural centre for the Jews 
of Vancouver. 

We thank you in advance for considering the above matter.' 


- - Copies of the January 3, 1974 letter from the Vancouver Peretz School 
and a letter dated December 20, 1973 from the Jewish Community Fund and Council 
in support of the grant request is circulated for the information of Council." 

Your Board submits the foregoing report of the Director of Finance 
for the CONSIDERATION of Council. 

DELEGATION REQUEST: VANCOUVER PERETZ SCHOOL 


FOR comm mm see page(s) 


184 


Board of Administration, April 19, 1974 


(PERSONNEL - l) 


PERSONNEL MATTERS 


RECOMMENDATION ' ^ 

1, Salary and Classification Review, One Position Medical Health 
Officer II, Dr. Duncan Black, Health Department 

The Acting Director of Personnel Services reports as follows: 

"At the request of the City Medical Health Officer, I have 
reviewed the duties of the above noted position and report as 
follows . 

Since December 1st, 1973, Dr. Black, presently classified as a 
Medical Health Officer II, has taken on the added responsibility 
of communicable disease control. This responsibility involves 
serving as a departmental consultant to the Unit staff, community 
hospitals and private physicians, and attending at the Infectious 
Disease Unit at Vancouver General Hospital. These duties and 
responsibilities fall within Class Specification No. 292, Medical 
Health officer III, Pay Grade 44 ( $2425 -2 872 ) , and I recommend 
that it be temporarily reclassified from Medical Health Officer II 
to Medical Health Officer III, effective December 1st, 1973 for 
an indefinite period of time. 

The additional funds required for 1974 (including retroactive 
payment) in the amount of approximately $3,305.00 are not available 
in the Departmental Budget. The Comptroller of Accounts advises 
that approval of this request will necessitate a transfer of 
funds in the amount of $3,305. from Contingency Reserve. 

This report has been discussed with the City Medical Health 
Officer who? concurs with the above." 


SUMMARY 


Incumbent 


Present 

Classification 


Propos ed 
Classification 


E f f e c tive 
Date 


Dr. D. 


Black 


Medical Health 

Officer II 

P.G. 42 ($2228-2639) 


Medical Health 
Officer III 


P.G. 44($2425- 
2872) on a 


December 1st, 


temporary basis 


YOUR BOARD 


RECOMMENDS that the foregoing recommendation of 
the A/Director of Personnel Services be adopted 


FOR COUNCIL ACTION SEE PAGE(S) ./fZ. 
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PROPERTY MATTERS 

RECOMMENDATIONS 

1. Assignment of Leases 

A. Lots 20 & 21, Block 6i|, D.L. 5i|l 

Situated N.W. Corner Richards and Smithe Streets 

B. Overhead Vehicular Ramp above the Lane between 
Richards and Seymour Streets, North of Smith St. 
Between Lots Ik & 15 and Lots 2k & 25, Block 6ii. D.L. 541 


The Supervisor of Property and Insurance reports as follows :- 

"The City of Vancouver owns Lots 20 and 21, Block 6h, D.L. ^iil situated on 
the North-West Comer of Richards and Smithe Streets. These lots are 
currently under lease to Kings Parking Company (Canada) Limited for a five 
year term commencing January 1, 1973, and are used in conjunction with the 
Company's own property to the North and across the Lane to the West, being 
Lots lli to 19 and 22 to 27 inclTisive. The City also has under lease to the 
Company for a term expiring October 13, 1988, air space above the Lane 
which permits an overhead open-decked vehicular ramp to connect the 
properties owned by the Con^any and on which the Company operates a car 
park, in conjunction with the City's Lots 20 and 21. Assignment of either 
of these leases requires the consent of the City of Vancouver. 

The interest of Kings Parking Company (Canada) Limited has now been 
acquired by Adams Properties Ltd, and the latter Company has requested the 
City's consent to the assignment of both leases. It is, 

RECOMMENDED 

That the City consent to the assignment of the following leases from 
Kings Parking (Canada) Limited to Adams Properties Ltd, subject to the forms of 
assignment being satisfactory to the Supervisor of Property and Insurance 
and the Director of Legal Services. 

(a) Lease of Lots 20 and 21, Block 6U, D.L. 5Ul, dated December 19, 1972. 

(b ) Lease of air space above the Lane between Richards and Seymour Streets, 
North of Smithe Street connecting Lots ^l^ and ^S with Lots 2k and 2^, 
Block 6ii, DiL. 541, dated December 19, 1972." 

Your Board Recommends that the foregoing RECOMMENDATICN of the Supervisor of 
Property and Insurance be adopted. 


2 . Bridge Insurance 

The Director of Finance and the Supervisor of Property & Insurance 
report as follows:- 

"The City's three year Bridge Insurance Policy expires on 
July 1st, 1974. This insurance currently provides coverage 
for the City's bridges and viaducts on a replacement cost 
value of $52,485,000.00 against loss or damage from fire, 
impact, explosion, subsidence, earthquake and other specified 
perils. In addition, the policy contains a deductible clause 
consisting of 1% of the value of the damaged bridge or viaduct. 
The holding broker, Macaulay Nicolls Maitland Insureuice, have 
placed this insurance on behalf of Underwriters at Lloyds. 

Historically, there is a very restricted market prepared to 
accept a risk of this magnitude. After discussing the matter 
with Mr. Douglas MacDonald, the City's Insurance Consultant, 
it is our opinion that in view of the limited market, a 
publicly advertised tender competition at this time would 
not be in the best interest of the City. It is also our 
opinion, that a competition between two large firms capable 

Cont'd . . . 
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of separately approaching the world insurance markets would 
be desirable. 

With the view that this form of competition would produce 
the most favourable results, the Supervisor of Property and 
Insurance contacted the firm of Reed Shaw Stenhouse Limited, 
present Broker for the City's main Property Insurance Policy, 
to seek their reaction to a proposal of this nature. They 
have agreed, subject to Council's approval, to approach the 
insurance market and develop a proposal in competition to that 
of the Holding Broker, Macaulay JNicolls Maitland insurance. 

For insurance purposes, the firm of Choukalos, Woodburn, 
McKenzie, Maranda Ltd, Consulting Engineers, have again 
been retained to produce a current replacement cost value 
of the City's bridges. In this regard, it is expected 
that the appraisal will reflect a considerable increase 
in value over previous years. 


RECCMMENDED that City Council agree to the selection of both 
Macaulay Nicolls Maitland Insurance and Reed Shaw Stenhouse 
Limited, representing the City, to approach world insurance 
markets with a view to submitting firm proposals to renew the 
City's expiring bridge insurance coverage." 


Your Board 

RECOMMENDS that the foregoing recommendation of the Director of 
Kineince and the Supervisor of Property & Insurance be approved. 


3. Acquisition for Potential Housing Site 
Lot i|. Blocks 6 to 8, District Lot 195 
3688 Hull Street 


The Supervisor of Property and Insurance reports as follows :- 


"Reference is made to Resolution of Council, 'In Camera', December 11, 1973t 
authorizing the Supervisor of Property and Insurance to negotiate the 
acquisition of Lots 1 to 6, Blocks 6 to 8, District Lot 195 t for report 
back to Council. The Regulsar Council meeting, 'In Camera', of February 19, 
1971+, approved an exchange of City-owned property for Lots 1, 2, 3, 5» and 6, 
Blocks 6 to 8, District Lot 195, known as 366O Hull Street, which left Lot U, 
Blocks 6 to 8, District Lot 195, known as 3688 Hull Street still to be 
acquired. 

These premises comprise a single storey frame dwelling plus full basement 
with a perimeter floor £u:ea of 955 square feet, erected in 19U5 on a lot 
33' X 82', zoned R.S.-l. The dwelling contains 5 rooms, 5 plumbing fixtures, 
has a patent shingle roof, stuooo exterior, a concrete fovmdation, and is 
heated by an automatic gas-fired furnace. The dwelling has been well 
maintained and is in good condition. 

Following negotiations with the owners, they are prepared to sell for the 
sum of $1+0,000.00 in full settlement as of April 30, 197U. This price is 
considered to be fair and equitable and represents market value. 

The buildings on the aforementioned Lota 1, 2, 3, 5, and 6 will be vacated 
on or before July 3I, 1971+. It is proposed to give 'Notice to Vacate' on 
or before July 31, 197l|» to the tenant of this property, who is renting on 
a month-to-month basis, and then demolish all the buildings at the same time. 


Cont'd 
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RECOMMEaJDED: 

That the Supervisor of Property aad. Insurance be authorized to acquire the 
above property, (Lot 1+, Blocks 6 to 8, D.L. 195), for the sum of $i^0,000.00 
on the foregoing basis, chargeable to Code No. i^^6o/^OS. " 


Your Board 

EECOMMEaiBS that the foregoing Recommendation of the Supervisor of Property and 
Insurance be approved. 


INFORMATION AND CONSIDERATION 

i|. Lot 63 North of Right-of-Way , D.T,.' 258 & 329 

Situated South Side Marine Drive, Jellicoe to Kerr 


The Supervisor of Property and Insurance and the Director of Planning report as 
follows :- 

"I have been asked to report on a letter dated February 7, 197li, to the 
Mayor and City Council from Tonecraft (B.C.) Limited, requesting that they 
be allowed to purchase Lot 63 North of Right-of-Way, D.L. 2$Q & 329, to 
e3q)and their existing facilities to the west of the City-owned lot. The 
Company wishes to consolidate both lots and commence construction of 
additional facilities by sTjmraer of this year. 

Tonecraft (B.C.) Limited have approached the City on other occasions request- 
ing the purchase of Lot 63 and they have been advised that South-East Marine 
Drive is under study and that until a policy is established for South-East 
Marine Drive indvistrial lands, including zoning, marketing arrangements and 
servicing, the City woTold be \mable to consider their req\iest. Ctace these 
policies have been established and the City's land properly serviced, 
consideration might then be given to a long term lease. 

The study of South-East Marine Drive by the Director of Planning to devise 
a plan of development for the area between Boundary Road and Victoria Drive, 
was approved by Council on July 17, 1959, and all City-owned property with- 
in the study area (including Lot 63) has been reserved from sale pending 
completion of the report. The study is presently under review, but due to 
other pressing commitments and because of the lack of sewer and other 
services in the area, it has been given a low priority rating. 

The Supervisor of Property and Insurance and the Director of Planning 
s\;5)port, in principle, expansion of existing developments and as the proposal 
submitted by Tonecraft is in line with the wholesale warehousing and light 
manufacturing uses which are proposed for this area, consideration could be 
given to the sale of a site of approximately 200 to 300 feet In width. 
However, we would like to stress at this time that the Company has problems 
associated with the disposal of existing waste from their paint manufacturing 
operation and expansion of such operation would only add to that problem. 
For this reason, the Department of Permits and Licenses is not in favour of 
expansion of the existing operation. 

This matter is submitted to Council for CCNSIDERATICN . 

If Council is in favour of a sale to Tonecraft (B.C.) Limited then it is 

RECOMMENDED 

That a site of approximately 200 to 300 feet in D.L. 258 & 329 adjacent to 
the Company's lands be sold to the Company for consolidation with its own 
property to the west, subject to a scheme of development satisfactory to 
the Director of Planning and a method of disposal of waste satisfactory to 
the Director of Permits and Licenses, and any other conditions which may 
be pertinent to the site. The Supervisor of Property and Insurance to 
negotiate a pvirchase price based on market value, for report back to 
Council." 


Gont 'd 
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Yotir Board submits the foregoing to Council for its CCNSIDEMTICN, If Ck>uncil 
is in favour of the sale to Tonecraft (B.C.) Limited, then your Board Recommends 
that the RECOMMENDATICNS of the Supervisor of Property and Insurance and the 
Director of Planning be adopted. 


MR. W.G... STRONGMAN, VICE-PRESIDENT OP TONECRAFT (B.C.) LTD. 
HAS REQUESTED PERMISSION TO APPEAR AS A DELEGATION SHOULD 
GOmJGIL CONSIDER REFUSING HIS REQUEST TO PURCHASE THE 
ABOVE PROPERTY. 


FOR COUNCIL ACTION SEE PkGi{S)./.^L^ 
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WORKS & UTILITY MATTERS 


INFORMATION ; 

1. Residential Lane Paving 


The City Engineer reports as follows: 

"In May, 1972, Covincil adopted a report from the Engineering Department 
which recommended that the City initiate a program of low-cost paving of 
local residential lanes. This report is to advise Council of the progress 
of that program to date. 

Prior to 1972, very little residential lane paving was done in the 
City because the higher standard of construction at that time resulted in 
high local improvement assessments for lane pavements. Accordingly, no 
petitions for residential lane paving were received prior to 1964, and 
only 35 petitions were received between 1964 and 1972. 


Under the new low-cost program wherein the City pays for grading and 
the property owner for the asphalt alone, lanes were paved in 38 residential 
blocks in 1973, and 146 residential blocks are scheduled for paving in 1974. 
It is anticipated that approximately 200 blocks will be paved under this 
program in 1975. 


The construction work in local residential lanes is carried out 
by City forces using our own equipment and asphalt. The City asphalt 
plant has capacity to provide the required quantities (approximately 
12,000 tons in 1974). The work is completed each year by the end of 
May when City forces commence street maintenance work such as surface 
treatments and overlays." 


FOR COOHCIL ACTION SEE P^Ql{SU■^■~ 
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SOCIAL SERVICE & HEALTH MATTERS 


RECOMMENDATION 

1 . Central and Oliver Hotels 

The Director of Social Planning reports: 

"City Council, at its meeting of November 20, 1974, 
when considering the report of the Standing Committee on 
Social Services dated November 1, 1973, approved the 
following motion: 


THAT Council approve in principle the estimates of 
capital expenditures for equipment and renovations 
for the combined dining, bathing and recreation 
facilities to be located in the Central & Oliver 
Hotels as contained in the amended report from the 
Director of Social Planning, and, 

FURTHER THAT Council authorize the Committee to 
meet at the earliest opportunity with the Honourable 
Norman Levi to negotiate cost sharing of the 
proposed facility and 

FURTHER THAT following the meeting with the Honourable 
Norman Levi, the matter of providing meals in the 
hotels be reviewed and considered further. 


Provincial Share of Costs 

The Chairman and Deputy Chairman of the Social Services Committee 
met on January 8 with the Honourable Norman Levi, who, on 
January 14 telexed as follows: 


"I agree with the (cost) sharing outlined in your 
telex of January 9, 1974; that is, the province 
to pay an amount not to exceed $200,000.00 per 
year in sharing the cost to cover the mea} service 
and the bathing facility, the city to meet the 
recreation costs and the general operating costs." 


Although the telex from the Minister does not respond specifically 
to the last paragraph in Alderman Rankin's telex regarding 
annual adjustments in the $200,000 to reflect inflationary cost 
Increases, we have verbal assurances from the Deputy Minister 
that the Province will accept appropriate increases in the 
$200,000. 

Copies of these telexes and a summary of the annual costs which 
formed the basis of the negotiation are attached. (Appendices 
I, II, III). 

Rental Lease 

City and United Housing Foundation 

United Housing Foundation (UHF) will borrow funds under a CMHC 
mortgage to renovate the ground level and basement floors of the 
Central and Oliver Hotels for the three functions to be housed 
there. The basic rent, at $3.00 per square foot for the ground 
floor (5,044 sq ft) and $1.00 per square foot for the basement 
(3,960 sq ft), was earlier established by UHF at $19,092.00 per 


M 
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annum. The food services portion being $15,000.00, bathing 
facility portion $2,300.00 and recreation facility portion 
$1,700.00. Thus, the cost sharing for rent would be Provincial, 
$17,300.00 and City, $1,700.00. The rent is subject to review 
every second year, based on fair market rent. 

The capital renovation costs (amortized over ten years) will 
be included in the lease and are estimated as follows: food 
services, $27,686.00; bathing facilities, $3,806.00, recreation , 
facilities, $3,115.00. The cost sharing here would be Provincial 
and City. These are 1973 costs and cannot be more precise until 
working drawings are completed and bids on the work received. 

The equipment costs of $67,162 (amortized over 5 years) will be 
included in the lease and are estimated as follows: food services, 
$9,377 and bathing facility, $7,074. These are 1973 costs and 
cannot be more precise until closer to time of purchase. These 
amortization costs are a responsibility of the Province within the 
$200,000 (plus inflation) limit. 

I The formal lease between the City and UHF, when approved by 
j both parties, will facilitate acquisiton of a CMHC mortgage 
I for renovations of the ground floor and basement by UHF and 

amortization of the equipment costs. It is presently being 

negotiated by Law Departement and UHF. 

Architectural Services 

Mr Jonathan Yardley is the architect for the alteration of the 
upper floors of the Central and Oliver Hotels and is 
thoroughly familiar with the two buildings and their services. 
He has already become involved with the Multi-W'se Facility in 
adapting his present contractual work to provide for sufficient 
service capacity, rough-in connections, etc, to allow for the 
future development on the lower floors. 

It is our opinion that the overall program would be bfest 
served if Mr Yardley was appointed as architect to provide a 
preliminary proposal and cost estiamtes, sufficiently detailed 
to put the project out to tender or to enable the contractor 
for the hotels' renovations to proceed with alterations to the 
ground floor and basement levels. These would, in fact, 
constitute working drawings. 

It is anticipated that the architect's fees, including fees 
for a quantity surveyor and a food services consultant, for 
this preliminary phase of the work will be approximately 
$21,000.00; the breakdown being as follows: architect, 
$18,000.00; quantity surveyor, $750.00; food services consultant 
$2,250.00; the Province agrees to pay these charges. 

The Director of Permits and Licenses and the Director of Social 
Planning prefer the appointment of Mr Jonathan Yardley as 
architect for the first phase of the development of the 
Multi-service Facility -- Central and Oliver Hotels. 

Operational Auspices 

The City's lease with UHF does not include operating expenses. 
This is to be the subject of a separate agreement between the 
City and an operating group or organization still to be selected. 
It was recommended by the Social Services Committee that the 
Downtown Community Health Centre Society (DCHCS) operate the 
facilities, but this was not approved by City Council. 

The Director of Social Planning recommends to Council that 
proposals be invited from non-profit organizations to manage and 
operate the bathing facility and food services. The Recreation 

i Department of the Parks Board will operate the recreation program 

I with present staff. 

cont ' d .... 
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Exact figures on sharing arrangements with the Province for 
operational costs are not possible for us to specify at this 
point. The operating costs for the facility (shown totalling 
$169,887) will almost certainly be higher than indicated when 
the facilities become operational in late 1974 or early 1975. 

Advisory Committee 

In order to protect the City and Provincial interests in the 
renovations and development of three facilities and services 
at the Central-Oliver location, it is recommended that an Advisory 
Committee be formed. The Committee to comprise representatives 
from the City Departments of Health, Recreation, Finance, Social 
Planning, Board of Administration and representatives from the 
Human Resources Department, the operating group, UHF and DERA 
The Committee would function during the renovation period and 
program development phases. Its purpose would be to advise the 
architect appointed by UHF on renovations and to advise the 
operators of the food services (along with specialist consultants 
in this field) and bathing and recreation facilities on the 
development of these programs. The Chairman of this Committee 
to be selected by its members. 

RECOMMENDATIONS : 


The Director of Social Planning recommends that City Council 
approve : 

A. Cost sharing formula agreed to by the Honourable Norman 
Levi, Minister of Human Resources, including the 
increase in inflation costs. 

B. The establishment of an Advisory Committee comprised of 
the representatives listed and for the purpose outlined 
above . 

C. Inviting bids from interested non-profit organizations 
to operate the facilities and programs -- food services, 
bathing and recreation. Such bids to be screened and 
recommended to Council by the Advisory Committee. 

D. The appointment of Mr. Jonathan Yardley as architect 
for the development of this Multi-service Facility at 
the Central-Oliver hotels to prepare working drawings 
at a cost not to exceed $18,000.00; chargeable to the 
Province . 

E. Consultant costs for a quantity surveyor at $750.00 

and a food services consultant at $2,250.00; chargeable 
to the Province. The food consultant to be selected 
by City Council, on recommendation of the Advisory 
Committee . 

^. A lease agreement between United Housing Foundation 

and the City, to be prepared by the Law Department 
and executed to the satisfaction of the Director of 
Legal Services, Director of Finance and Director of 
Social Planning. 

G. The City's share of operational costs be treated as a 

social services grant and that the non-profit 
organization which is awarded the contract to manage 
and operate the facility be required to submit annual 
financial operating statements to the Director of 
Social Planning for his review and comment, and 
transmission to the Director of Finance. 


FOR QOUWi ACTJOW SK ?AGE(S) 
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BUILDING AND PLANNING MATTERS 



RECOMMENDATION — ^ 
1. Deletion of Building Lines 

The Director of Planning reports as follows: 

"The City Engineer has requested that Schedule E - Building Lines, Part 1, 
of the Zoning and Development By-law be amended to delete the following 
building lines for the reasons cited. 

a. 8th Avenue; Alma to Blanca - Both Sides 


Marine Drive, 16th, 10th, and 4th Avenues are the existing 
arterials leading to the University area. Because of 8th Avenue's 
proximity to 10th Avenue and the recent opening of the 4th Avenue/ 
Chancellor Boulevard connection, it is not appropriate to consider 
8th Avenue as a potential arterial. Approximate number of 
affected properties - 162; number of dedications - 2. 


b. 19th Avenue; Oak to Cambie - Both Sides 

This street was originally suggested as a continuation of 16th 
Avenue via Marpole, Wolfe, Douglas Crescent to Cambie Street. 
These streets, however, more appropriately form a route between 
Oak Street and Hemlock Street serving the Granville Bridge. 
During recent consideration of the pavement width for 19th Avenue 
east of Oak Street, it was agreed that a 27 width was appropriate 
and that the street was not, nor would not, function as an 
arterial. Approximate number of affected properties - 126; 
number of dedications - 8. 

C . Discovery Street; South of 8th to 18th - Both Sides 

It is not likely that this street will be developed as an 
arterial. Even with the possible use of this street as an access 
to a significant development on the University Endowment Lands 
it would be very difficult to justify a six-lane arterial for the 
ten block length of Discovery. If Discovery is to be an arterial, 
a four lane width will be adequate. Approximate number of affected 
properties - 36; number of dedications - 2. 

d. Larch Street; 33rd to 49th - Both Sides 

Approximate number of affected properties - 136; number of 
dedications - 12. 

Marine Crescent; 49th to S,W. Marine - Both Sides 

Approximate number of affected properties - 17; number of 
dedications - 1. 

Both of these streets were proposed as part of a major link 
between Broadway and S.W. Marine via MacDonald , Puget, Larch 
and Marine Crescent, If this were retained as a major street 
route the existing 66-foot allowance would be sufficient, 

e. Crown Street; lOth Avenue to 41st Avenue - Both Sides 

Present planning is for Camosun Street to be developed as the 
secondary arterial street west of Dunbar. This can presently 
be done on a 66-foot street. Therefore, Crown Street is 
expected to be developed as a residential street 66 feet in 
width. Approximate number of affected properties - 134; number 
of dedications - 14, 
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The Director of Planning has reviewed these proposals in the light 
of the long range planning programme and concurs with the City 
Engineer that the building lines should be removed. 

The Technical Planning Board at its meeting held on February 8, 
1974, recommended that the Director of Planning make application 
to amend Schedule E - Building lines of the Zoning and Development 
By-law, such application to be referred direct to Public Hearing 
after a report thereon from the City Planning Commission. 

The City Planning Commission at its meeting held on February 22, 

1974, adopted the motion: 

That the Commission approve the deletion of building lines 
and thereby concur with the Technical Planning Board 
recommendation of February 8, 1974 and THAT before any action 
is taken regarding Camosun Street, the Planning Department be 
requested to supply the Commission with information in regard 
to any proposed changes to the status of Camosun Street. 

f . Powell Street; Carrall to Gore - Both Sides 

Traffic studies have resulted in the conclusion that the Powell- 
Cordova one-way couplet should continue as a major artery and 
there is no foreseeable reason for changing Powell Street to a 
two-way pattern. Thus the need for widening Powell Street due 
to vehicular traffic is no longer a necessity. 

Part of this section of Powell Street is in the Historic Area 
where the retention of existing buildings is of primary concern. 
With traffic travelling in one direction, it is considered 
that there is sufficient sidewalk space to take care of the 
need of pedestrians, and that the interest of the City would be 
best served by removal of the building line from the street. 

The Technical Planning Board at its meeting held on July 28, 
1972, recommended that the Director of Planning and Civic 
Development be instructed to make an application to amend 
Schedule E of the Zoning and Development By-law to remove the 
7 foot building line from the north side and the south side of 
Powell Street between Carrall Street and Gore Avenue and the 
application be referred direct to a Public Hearing after report 
from the Vancouver City Planning Commission. 

The City Planning Commission at its meeting held on August 4, 
1972, endorsed the recommendation of the Technical Planning Board. 

IT IS RECOMMENDED that reports of the Technical Planning Board 
and Vancouver City Planning Commission be received and that the 
Director of Planning be instructed to make application to amend 
the Zoning and Development By-law, such application to be 
" referred direct to a Public Hearing." 


2. Rezoning Application: Southwest corner of School Avenue and 
Tvne Street. Lot 2. Block B of Block 21. D. L. 50 

The Director of Planning reports as follows: 

"An application has been received from R. William Wilding, Architect, 
2574 Vine Street, Vancouver, B.C., on behalf of the Calling 
Foundation, requesting an amendment to the Zoning and Development 
By-law whereby the above -described property be rezoned from RS-1 
One-Family Dwelling District to CD-I Comprehensive Development 
District for the purpose of : 
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"Erecting senior citizens' housing to include self- 
contained and personal care units plus some limited 
special care facilities. " 

History 

In April 1969, an application was filed by Bann Holdings Limited 
for the rezoning of Lots 1-7, 9-11, 13-15 of Parcel A, Blk. 21, 
D. L. 50, Plan 2120 and Lots W.l acre and E.1.3 acres of Parcel B, 
Block 21, D.L. 50, Plan 1511 A, being on the south side of School 
Avenue between Tyne and Latta Streets. This application was 
requesting a change from an RS-1 One Family Dwelling District to 
an RM-2 Multiple Dwelling District. 

The Technical Planning Board and the Vancouver City Planning 
Commission recommended approval of the scheme. At a Public Hearing 
on July 10, 1969, Council approved the application subject to a 
number of conditions with respect to lands dedication, consolidation 
and approval of the detailed scheme by Technical Planning Board. 
However, these conditions were not fulfilled and the amendment to 
the by-law was not enacted. 

On January 27, 1972, an application was made by the Calling 
Foundation requesting the site located on the southwest corner of 
School Avenue and Tyne Street, East 1.3 acres of Parcel B, Block 21, 
be rezoned to RM-2 from the current RS-1 for senior citizens housing 
development of a two storey structure and a ten storey highrise. 

On February 18, 1972, the Technical Planning Board recommended that 
the application be denied because the proposed project would: 

(1) Establish an isolated RM-2 Multiple zone in a single-family 
dwelling district. 

(2) Prejudice a greater development for multiple-family dwellings 
in this immediate area. 

The City Planning Commission considered this application on April 24, 
1972, and its relationship to the District Centre as identified in 
the Planning Department's Suburban Commercial Study of December 1971, 
and recommended that the application be approved. 

Council, at a Public Hearing on August 31, 1972, after hearing some 
objections did not approve the application and instructed the 
Director of Planning and Civic Development to submit a report on 
the rezoning of the general area. 

The Planning Department report, after approval of the Technical 
Planning Board, was submitted to Council on March 27, 1973, with 
the recommendation: 

"that should the Calling Foundation apply for rezoning of 
Lot E.1.3 acres of Parcel B, Blk. 21, D.L, 50, Plan 1511A 
from RS-1 Family Dwelling District to RM-1 Multiple 
Dwelling District; 

that Lot W. 1 acre of Parcel B, Blk. 21, D.L. 50, 
Plan 1511A be rezoned from RS-1 One Family Dwelling 
District to RM-1 Multiple Dwelling District " 

subject to dedication of lands for the widening of School, Tyne 
and the provision of a lane. 

Council in considering the above report, resolved: 

"that the matter be deferred pending a report from the 
Deputy Director of Planning on the question of the City 
expropriation of the necessary additional adjacent land 
to give a full Senior Citizens' Housing site in the area 
when joined with the property involved in the Calling 
Foundation razoning application." 

cont ' d. 
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This report was not submitted as the Calling Foundation has acquired 
all of the subject lots except for approximately 4800 square feet 
and consolidated these for a total site of 1,703 acres. This con- 
solidation has been approved for registration in the Land Registry 
Office in accordance with the recommendations respecting dedication 
of lands except for a 10' rather than 20' lane dedication. 

Proposal Description 

The architect's drawings, prepared by W. Wilding, &nd forming part 
of the application marked "received by the City Planning Department 
December 6, 1973" indicate two structures; a three storey building 
comprising a south and a north wing with some underground parking 
(personal care) and a ten storey tower, these buildings connected 
by an enclosed passageway. 

The structures maintain a minimum setback of 35 feet from the lane 
to the south, a 20-foot setback from Tyne Street, a 20-foot setback 
from School Avenue, and a minimum of approximately 18 feet from 
the western property line. All setbacks are from widened streets 
as per new subdivision. 

The drawings indicate the north wing is to be used as a special care 
unit, the south wing as a personal care unit, and the tower for 
personal care and self-contained units. The three storey structure 
contains 94 personal care units (on a call to the applicant he 
concurs that personal care and special care units are used as 
personal care units) , and 1 one-bedroom suite (staff use) . The 
high-rise structure contains 32 personal care units, 52 bachelor 
suites and 2 one-bedroom suites (staff use) . 

The main floor of the low-rise structure indicates some care units 
with several lounge and recreation areas, office, kitchen, and dining 
areas. The second and third floors are composed mainly of care 
units with some lounge area. The total floor of the low-rise 
structure indicated on the drawings is 42,000 square feet. 

The main floor of the high-rise structure indicates some care units, 
staff quarters, lounge areas, and service areas. The second to 
fourth floors indicate 16 personal care units per floor with a lounge 
area. The fifth to tenth floors indicate 9 bachelor living units 
per floor. (Only 8 units are provided on the fifth floor. The 
space for the ninth unit is indicated as a lounge area,) The total 
floor area of the high-rise structure indicated on the drawings is 
46,210 sq.ft. 

The finished basement area of the tower is indicated at 2000 sq.ft. 

The total gross floor area of the proposed structures indicated on 
the drawings is 90,210 square feet excluding underground parking 
on a site area of 74,188 sq, ft. for a f.s.r. of 1.22. 

Parking 

Off-street parking is provided as follows: 

Surface parking - 21 stalls for visitor use 

9 stalls for staff use 

Underground parking - 21 stalls (undesigned) 

Two loading bays plus one drop-off area are also indicated on the 
submitted plans. 

The parking and loading location using 43rd Avenue is considered 
undesirable . 


cont'd . . 


Departmental Report, April 19, 1974 


(BUILDING - 5) 


Clause No. 2 continued 
Analysis 

The Planning Department report of March 23, 1973, referred to 
above, recommended RM-1 zoning for the subject site which 
allows a maximum floor space ratio of .75 with no bonuses and a 
maximum height of two storeys plus a cellar, or one storey plus a 
basement . 

The RM-1 zone was recommended because it was considered a lower 
density and permitted height was required in this area to provide 
the optimum transition between the commercial area and the single 
family residences and still remain compatible with the character 
of the neighbourhood. Under circumstances of normal multi-family 
dwellings, the recommendation of RM-1 would still be appropriate. 
However, in this instance, the senior citizen complex at a slightly 
higher density and height would appear to be an acceptable transi- 
tional use having regard to its close proximity to the commercial 
development on Kingsway and the projected occupancy. 

The highrise is not considered an appropriate form of development 
in this location in isolation. But an acceptable form could be 
designed and built providing the building was appropriately located 
on the site not exceeding three storeys in height and a floor 
space ratio of 1.0 having particular regard for the single family 
dwellings on the west and south. 

Following the Planning Commission meeting on the application when 
the applicant was present and was advised of the Technical Planning 
Board's recommendation the applicants met with the Zoning Planner 
and discussed the revised sketches they had prepared which generally 
met the form of development as recommended by the Technical Planning 
Board . 

Recommendation 

It is recommended that the application to rezone the subject lands 
from RS-1 One Family Dwelling District to CD-I Comprehensive 
Development District be approved with the CD-I by-law restricting 
the development as follows: 

(a) Uses - senior citizens dwelling units, personal care units 

and uses customarily accessory thereto. 

(b) Floor Space Ratio - not to exceed 1.0. 

In computing the floor space ratio, the floor area 
of the building shall include the total area of all 
the floors of all buildings on the site including 
accessory buildings (measured to the extreme outer 
limits of the building), except for the following: 

(i) areas of floors used for off-street parking 
and loading, heating and mechanical equip- 
ment, senior citizens locker room or uses 
which in the opinion of the Director of 
Planning are similar to the foregoing and 
where such floors are below the lowest 
building grade of the abutting streets or 
lanes as established by the City Engineer 

(ii) balconies, canopies, sundecks and other 
appurtenances which, in the opinion of the 
Director of Planning, are similar to the 
foregoing, may be excluded from the floor 
area measurement, provided that the total 
floor area of all such excluded items does 
not exceed eight per cent of the permitted 
floor area. 
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(c) Height - not to exceed three storeys nor 35 feet measured 
from the average street elevation on School Avenue 
established by the City Engineer not including minor 
roof structures containing ventilation or mechanical 
equipment. 

And subject also to the following: 

(1) The detailed scheme of development to be first approved by 
the Technical Planning Board after advice from thej Urban 
Design Panel and consultation with the City Planning 
Commission, the Technical Planning Board having particular 
regard to overall design, treatment of open space, landscaping, 
adequate provision for suitable service areas including 
ambulance, loading and refuse. 

(2) All parking, loading, ambulance and service areas to have 
acceptable ingress/egress with no vehicular ingress/egress from 
43rd Avenue. Such surface areas to be adequately screened, 
paved and lighted. 

(3) Parking provided at a ratio of one space for every 6 personal 
care units and one space for every 6 sanior citizens dwelling 
'jnits . 

Should the above conditions not be complied with by the owners in 
order to permit enactment by Council of the amending by-law within 
180 days from this (Public Hearing) date, this approval shall 
expire . 

The Technical Planning Board at its meeting held on February 8, 1974 
recommended that the reaoning application be approved subject to tho 
above conditions. 

The City Planning Commission at itsmeeting held on February 15, 1974 
endorsed the recommendation of the Technical Planning Board. 

IT IS RECOMMENDED that the reports of the Technical Planning Board 
and Vancouver City Planning Commission be received and the applica- 
tion for rezoning be referred for the consideration of Council at 
a Public Hearing. " 

3. Rezoning Application: Northeast corner of Columbia and Keefer 
Streets. Lot 2 of *A'. Block 15. D.L. 2037 and 196 

The Director of Planning reports as follows: 

"An application has been received from Mrs. B. Leung, Secretary, 
Vancouver Chinatown Development Association, 627 Main Street, 
Vancouver, B.C. , requesting an amendment to the Zoning and Develop- 
ment By-law whereby the above -de scribed property be rezoned from 
CM-1 Commercial District (General) to CD-I Comprehensive Development 
District for the purpose of constructing: 

"A building containing some retail on the main floor 
off Columbia and Keefer Streets frontage, and the 
remainder of the building containing accommodation 
for senior citizens". 

Description of Site 

The site is an L-shaped parcel fronting on to both Columbia Street 
and Keefer Street, adjacent to southern boundary of the Chinatown 
Historic Area, and having a total site area of approximately 
12,070 square feet, 

conl ' d 
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There are two old brick structures on the subject property containing, 
according to the applicant, 39 one room units with common plumbing, 
occupied by approximately 50 low income senior citizens. The applicants 
advise these structures are in poor condition and this application is 
to demolish the existing structures in order to rehouse the present 
tenants and provide additional housing for senior citizens. 

On the immediate N/E corner of Columbia and Keefer is a site of 
approximately 60 x 100 presently developed with an older gasoline 
service station. In discussions with the applicant and architect, 
it had been suggested that they acquire this property in order to 
provide a more comprehensive development. They have advised that 
many efforts have been made, but they have been unable to acquire 
the property. But the proposed development has been designed so 
that this property could be added to their site if it were acquired 
in the future and a structure built to tie in with the present 
proposal. 

Description of Proposal 

The architect's drawings, prepared by W. Tong, architect, and forming 
part of the application marked "received City Planning Office 
August 24, 1973" indicate an L-shaped structure, one storey in 
height, built to the property line, except for the loading and 
service area, and an 8' setback on Columbia Street with a tower 
9 storeys in height (total 10 storeys and approximately 100 feet) 
and the remainder of roof area in garden use. 

The drawings indicate the ground floor containing a foyer, lobby, 
restaurant, delicatessen, barber shop, laundramat, with an arcade 
through joining the Keefer Street and Columbia Street frontages. 

The nine floors of the tower portion are shown as comprising 77 
dwelling units, of a typical area per unit of 380 square feet 
designed for senior citizens accommodation. 

The total floor area shown on the submitted plans is 47,435 square 
feet excluding underground parking, mechanical and locker room with 
a total floor space ratio shown as 3.94. Of this total floor space 
.62 is for commercial use and 3.32 for senior citizens housing. 

Off-street parking is shown on the submitted plans as follows: 

Underground parking - 19 stalls 

Two loading bays (1 of adequate size including suitable 

area for refuse containers is considered 
acceptable) . 

Analysis 

The subject property is zoned CM-1 Commercial and under the current 
provisions of the Zoning and Development By-law, residential use 
is not permitted. Studies are, however, in progress, as it is 
considered desirable that some residential uses be permitted in 
the CM-1. Furthermore, it is believed there is a need to provide 
housing for senior citizens in the Chinatown area. This proposal 
will provide a superior form of housing than is now provided in 
the existing two buildings or the site and will provide additional 
accommod at ion , 

It is also considered important to establish and maintain commercial 
continuity along Keefer and Columbia Streets and is not considered 
desirable to have living accommodation on the main floor abutting 
the pedestrian way. 


cont ' d . . . . 
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Under the CM-1 zones, as amended by Council on September 11, 1973, a 
floor space ratio of 1.0 is permitted outright with the opportunity 
to increase this to 5,0 subject to the amount of open space, views, 
plazas, pedestrian needs and interests, the height and bulk of the 
building, and its location in relation to the site and surrounding 
streets and buildings, the provisions of off-street parking and 
loading, its overall design and the general amenity desired for the 
area* This floor area, which may be permitted, is by by-law related 
to commercial development. The scheme as proposed is considered 
excessive in floor space ratio as the residential portion would be 
greater than the highest density multiple district of the City, RM-4A 
(West End) . 

The City Building Inspector advised that the lay out of the arcade 
and exit systems would not be permitted under the Building By-law. 

Urban Design Panel 

The Urban Design Panel in considering this application on February 4, 
1974 recommended: 

"That the re zoning for the specifically proposed uses be 
approved but that the design of the building be referred 
back for more information and improvements. " 

Recommendation 

It is recommended that the application to re zone the subject lands 
from CM-1 Commercial District (General) to CD-I Comprehensive 
Development District be approved with the CD-I By-law restricting 
the development as follows: 

(a) Uses: Main Floor: retail stores, restaurant, barber 

shop or beauty shop, laundramat 
office 

Upper Floors: dwelling units for senior citizens 
and uses customarily accessory thereto. 


( t>) Floor Space Ratio 

Not to exceed 3.0. In computing the floor space ratio, the 
floor area of the building shall include the total area of 
all the floors of all buildings on the site including 
accessory buildings (measured tothe extreme outer limits 
of the building), except for the following: 

i) Areas of floors used for off-street parking and 
loading, heating and mechanical equipment, senior 
citizens locker room or uses which in the opinion of 
the Director of Planning are similar to the foregoing 
and where such floors are below the lowest building 
grade of the abutting streets or lanes as established 
by the City Engineer. 

ii) Balconies, canopies, sundecks and other appurtenances 
which, in the opinion of the Director of Planning, are 
similar to the foregoing, may be excluded from the 
floor area measurement, provided that the total floor 
area of all such excluded items does not exceed eight 
per cent of the permitted floor area. 
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(c) Height 

Not to exceed 10 storeys nor 100 feet measured from the mean 
curb level of Keefer Street to the top of the structures not 
including minor roof structures containing ventilation or 
mechanical equipment. 

And subject also to the following: 

(1) The detailed scheme of development to be first approved by 
the Technical Planning Board after advice from the Urban 
Design Panel and consultation with the City Planning Commission. 

(2) The Technical Planning Board in addition to having regard to 
the design of the building, the treatment of the arcade, and 
roof levels, shall have particular regard to the provision of 
suitable off-street parking, including vehicle ingress/egress, 
one adequate off-street loading bay, and refuse container area. 

(3) That the owners, at their cost, relocate the existing sewer 
through the subject property to service Lot 'A', Block 15, 
D.L. 2037 and 196 through alternative means to the satisfaction 
of the City Engineer, to allow release of the existing 6' 
ultility easement. 

Should the above conditions not be complied with by the owners in 
order to permit enactment by Council of the amending by-law within 
180 days from this (Public Hearing) date, this approval shall expire. 

The Technical Planning Board at its meeting held on February 8, 1974, 
recommended that the rezoning application be approved subject to 
the above conditions. 

The Vancouver City Planning Commission at its meeting held on March 
1, 1974, adopted the motion: that the Commission support the Feb. 
8/74 recommendation of the Technical Planning Board, and further 
recommend : 

(1) That the detailed scheme of development show appropriate 
access to the roof garden; 

(2) That the shopping arcade and pedestrian area be excluded 
from floor space ratio calculations. 


IT IS RECOMMENDED that the reports of the Technical Planning 
Board and Vancouver City Planning Commission be received and 
the application for rezoning be referred for the consideration 
of Council at a Public Hearing." 

4. Rezoning Application: Block bounded by Burrard and Pine Streets, 
6th and 7th Avenues. Block 2^^. D.L. 526 

The Director of Planning reports as follows: 

•An application has been received from the Waisman Architectural 
Group, 1111 West Hastings, Vancouver, B.C., requesting an amendment 
to the Zoning and Development By-law whereby the above described 
property be re zoned from RM-3 Multiple Dwelling District and M-1 
Light Industrial District to CD-I Comprehensive Development District 
for the purpose of "the erection of a building containing wholesale, 
office and commercial rental areas and an automobile dealership...". 
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History 

At a Public Hearing on June 28th, 1965, City Council considered 
the rezoning of Lots 1-4 and 17-20 of Block 288, D.L. 526, from 
RM-3 Multiple Dwelling District to C-2 Commercial District, following 
which Council resolved: 

"THAT the application by the City of Vancouver be 
approved, subject only to the passage of the By-law 
being deferred until the following two conditions 
are met: 

i. that the westerly 7' of those lots abutting 
Burrard Street be first dedicated to the 
City for highway purposes 

ii, that the scheme of development for these 

commercial sites adjacent to Burrard Street 
be first approved by the Technical Planning 
Board. " 

The conditions were not met and the amendment to the Zoning and 
Development By-law was not enacted. 

On February 6, 1973, an application was received from Waisman 
Architectural Group to amend the Zoning and Development By-law to 
rezone Block 288 from RM-3 and M-1 to C-2 for "the erection of a 
building containing offices, retail shops, and an automobile 
showroom under the terms of the C-2 Zoning Classification". 

This application was discussed in the Planning Department with 
the applicant being advised that the Department could not support 
a predominantly commercial use in this area. 

Discussions were held with the applicant regarding a more appropriate 
use and on April 4, 1973, the applicant was advised that the 
Planning Department believed that application should be to rezone 
the lands from RM-3 Multiple Dwelling District and M-1 Industrial 
District to CD-I Comprehensive Development District. 

The application was amended with new drawings forwarded on May 8/73. 
After further discussion revised drawings were submitted Nov, 27/73. 

Description of Site 

The site is an unconsolidated City block, measuring 240' x 500 = 
120,000 sq.ft. bounded by Burrard and Pine Streets, 6th & 7th 
Avenues. 

There is approximately a 10 foot rise in grade along 7th Avenue 
from Burrard to Pine; approximately a 6 foot drop in grade along 
6th Avenue from Burrard to Pine; approximately a 17 foot rise in 
grade from 6th to 7th Avenue along Burrard and approximately a 
12 foot rise in grade from 6th to 7th Avenue along Pine. 

The site has been cleared of all structures and is presently vacant. 

Proposal Description 

The architect's drawings, forming part of the application and 
marked "received City Planning Office, November 27, 1973", indicate 
a structure measuring 4 storeys in height along 6th Avenue and 
3 storeys along 7th Avenue. 


cont ' d 
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Clause No. 4 continued 

A letter submitted with the application states, in part: 

"The present design utilizes the large slope on Burrard 
and Pine to achieve two separate and distinct levels 
of warehousing and showrooms leading directly off 6th 
and 7th Avenues. Thus each of the basic floor areas 
are totally self-contained with respect to parking 
and truck loading." 

The drawings indicate uses as follows: 

Le ve 1 1 (6th Avenue at grade) 

- auto dealership 23,500 sq.ft. 

- showroom/offices 14,400 sq.ft. 

- warehouse 35,500 sq.ft. 

- stairwells 300 sq.ft. 


73,700 


Parking 


- outdoor (Burrard Street frontage - 47 spaces 

- covered - 45 spaces (approx. 21,000 sq.ft.) 

Total 94,700 sq.ft. 

Level 2 (7th Avenue at grade) 

- retail/wholesale 41,800 sq.ft. 
(Beaver Lumber) 

- warehouse 16,400 sq.ft. 

- showroom/office 5,830 sq.ft. 

- stairs-elevator 1,200 sq.ft. 

- ramp 1 ,080 

66,310 


Parking 


Level 3 


covered - 96 spaces (approx. 40,000 sq.ft.) 
Total 105,230 sq.ft. 

- offices 61,500 sq.ft. 


(The offices form a band around the perimeter of the building 
with parking inside, this ring of office use is partially 
open to the roof. ) 

Parking 

- 108 spaces (gross 43,350 sq.ft.) 
Total 104,850 sq.ft. 


Level 4 

- offices 76,350 sq.ft. 

- inside perimeter walk- 
way 11,050 sq.ft. 

Total 87,400 sq.ft. 

(The office use again forms a ring around the perimeter of 
the structure with the centre being open to the floor below.) 


cont'd 
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The totals for each use are as follows: 

Office and Showroom 158,080 sq.ft. 

Fietail 65,300 sq.ft. 

Warehouse 51,900 sq.ft. 

The gross area of the structure shown on the drawings is 393,260 square 
feet on a site area of 120,000 square feet for a floor space ratio 
of 3.27. 


Analysis 

The area surrounding the subject property to the north and east is 
M-1 Industrial zoned and developed in like manner. To the south is 
the Broadway corridor and C-2 zone. Burrard is strip zoned C-2 on 
the western edge from 2nd Avenue to Broadway. The area is basically 
a service industrial area and is suitably located to serve downtown 
in this capacity. The subject property is readily accessible along 
Burrard Street. With respect to office use, its close proximity 
to Broadway will allow office and other staff to make full use of 
transit for journey to work trips, and will be a major consideration 
in parking provisions. 


Urban Design Panel 

The Design Panel dealt with this application on February 4, 1974, and 
* reported to the Technical Planning Board: 

"The Panel questions a number of aspects presented by this 
proposal. Although the Panel favours the low profile and 
the architectural treatment of the receding upper floors, 
the magnitude of this proposal raises a number of 
questions : 

1. The Panel feels that the impact of the large car 
dealership facing Burrard Street is undesirable 
from both a traffic and pedestrian amenity stand- 
point - the Mercedes Benz and Clark Simpkins Car 
dealerships facing the proposal are by comparison 
small in scale. 

2. The Panel is critical of the introverted character 

of the building. It provides no public space facing 
out at street level. 


The building presents parked cars topped by long 
blank walls to both 7th and 6th Avenues. (This 
aspect is worse to 6th, where the blank wall is 
higher) . 

The Panel suggests that the arrangement should 

be reversed and that the parking be situated inside 

and coinmercial apace be placed at the perimeters. 

3. The Panel feels that a considerable amount of tree 
planting be done to soften the impact of this large 
building on the neighbourhood. 


4. The Panel would like to see a reduction in the 
apparent importance of the automobile and more 
attention given to human values. 


RECOMMENDATION ; That the Technical Planning Board approve 
the proposed re -zoning on the condition that basic changes 
are made to the design character and scale of the building 
as outlined above." 


cont'd . . . 


Departmental Report, April 19, 1974 


(BUILDING - 13) 


Clause No.Z^ continued 

The Technical Planning Board on February 8, 1974, resolved "That 
the minute of the Design Panel on this item be received". 

Recommendation 

It is recommended that the application to re zone the subject lands 
from RM-3 Multiple Dwelling District and M-1 Industrial District 
to CD-I Comprehensive Development District be approved with the 
CD-I By-law restricting the development as follows: 

(a) Uses - auto dealership not to exceed 50,000 sq.ft. 

- warehouse, retail, wholesale 
-off ice 

(b) Floor Space Ratio - not to exceed 3.3. In computing the 

floor space ratio the floor area of the building 
shall include the total area of all the floors of 
all buildings on the site including accessory 
buildings measured to the extreme outer limits of 
the building, except for the following: 

i) areas of floors used for off-street parking 
and loading, heating and mechanical equipment 

or uses which, in the opinion of the Director 
of Planning are similar to the foregoing, 
where such floors are below the lowest building 
grade of the abutting street as established by 
the City Engineer 

ii) balconies, canopies, sundecks and other 
appurtenances which, in the opinion of the 
Director of Planning, are similar to the 
foregoing may be excluded from the floor 
area measurement provided that the total 
floor area of all such excluded items does 
not exceed eight per cent of the permitted 
floor area. 

(c) Height - not to exceed 4 storeys nor 70 feet measured from 

the mean curb level of 6th Avenue to the top of the 
structure not including minor roof structures 
containing ventilation or mechanical equipment. 

And subject also to the following: 

(1) The detailed scheme of development to be first approved 

by the Technical Planning Board after advice from the Urban 
Design Panel and consultation with Vancouver City Planning 
Commission, the Technical Planning Board having particular 
regard to the provision of off-street parking, off-street 
loading, landscaping, roof treatment. 

(2) That no vehicular ingress/egress be allowed off Burrard 
Street. 

(3) That the westerly 7 feet of Lots 1 and 20 be dedicated for 
highway purposes and the balance of Block 288 be consolidated 
into one legal parcel and so registered in the Land Registry 
Office. 

Should the above conditions not be complied with by the owners in 
order to permit enactment by Council of the amending by-law within 
180 days from this (Public Hearing) date, this approval shall 
expire . 

The Technical Planning Board at its meeting held on February 8, 1974, 
recommended that the rezoning application be approved subject to the 
above conditions. 

cont'd . . 
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The City Planning Corimission at its meeting held on Ftebruary 15, 
1974, endorsed the recommendation of the Technical Planning Board. 

IT IS RECXDMMENDED that the reports of the Technical Planning Board 
and Vancouver City Planning Commission be received and the applica 
tion for rezoning be referred for the consideration of Council at 
a Public Hearing. ' 


5. Development Permit Application No. 65093 
1720 Rupert Street 


The Director of Planning reports as follows: 

"The Standard Oil Company of B.C. Limited have filed Development Permit 
Application NO. 65093 to rebuild the existing gasoline service station 
at this location. The gasoline service station would become self-serve. 

The site is located at the south east corner of Rupert Street and 
1st Avenue and is in a C-l Commercial District. 


The site size for the'proposed facility would be increased by including 
one additional 33' x 127' lot to the east of the existing gasoline 
service station site. An existing one-family dwelling on that site 
would be demolished. 


The Gasoline Service Station Policy as adopted by City Council in October 
1968, permits the rebuilding of the existing gasoline service station at 
this location and the expansion of existing gasoline service station site 
provided, in the opinion of the Technical Planning Board, such expansion 
would not be detrimental to existing retail shopping facilities. 

The Technical Planning Board and the Vancouver City Planning Commission 
recommend that Development Permit Application Number 65093 be approved 
in accordance with the submitted application such plans and information 
forming part thereof, thereby permitting the rebuilding of the existing 
gasoline station on this site (the new facility to become self-serve) 
subject to the fol lowing conditions: 

A. Prior to the issuance of the Development Permit, 
revised drawings are to be first submitted to 
the satisfaction of the Director of Planning 
clearly indicating: 


(a) detailed landscaping drawings 

(b) size of the parking spaces 

(c) exact location of the fencing 


(d) No vehicular ingress or egress from the 
lane, but provision on site for garbage 
pick-up the satisfaction of the City 
Engi neer. 


B. The three off-street parking spaces and one off-street 
loading and unloading space shall be provided in 
accordance with the approved drawings and relevant 
requirements of Sections 12 and 13 of the Zoning 
and Development By-law, within sixty (60) days of 
the date of any use or occupancy of the proposed 
development and thereafter to be permanently maintained. 
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«C. All landscaping and treatment of the open portions 
of the site shall be completed, in accordance with 
the approved drawings, within six (6) months of 
the date of any use or occupancy of the site and 
thereafter to be permanently maintained. 

The Zoning Planner in discussions with the Petroleum Committee ascertained 
that at this time approximately 1% of the existing gasoline service stations 
in the City are self-serve. 

It is RECOMiyiENDED th&t the Development Perrait Application No. 65093 
be approved in accordance with the recommendations of the Technical 
Planning Board and the Vancouver City Planning Commission." 


6. Development Permit Application No. 64999 
g^^4 Granville Street 


The Director of Planning reports as fol lows:- 

"The Standard Oil Company of B.C. Ltd., have filed Development Permit 
Application Number 64999 to rebuild the existing gasoline service 
station on the subject site. The gasoline service station would 
become self -serve. 

The site is located on the east side of Granville Street Just south 
of West 77nd Avenue and is in a C-2 commercial district. 

The site area for the new facilities will be decreased as a portion 
of the previous gasoline service station site has been taken to widen 
the street as part of the Hudson Street Bridge facility. 

A previous Development Permit Application had been approved to rebuild the 
gasoline service station on this site, but was not proceeded with. 

The Gasoline Service Station Policy as adopted by City Council in 
October 1968, permits the rebuilding of the existing gasoline service 
station on this site. 

The proposed development is to consist of a gasoline service station 
building, approximately 22.67' x 12', with a canopy extending over the 
two proposed pump islands. Approximately 25% of the site area is to be 
landscaped. 

The Technical Planning Board and the Vancouver City Planning Commission 
recommended that Development Permit Application Number 64999 be approved 
in accordance with the submitted app I ication, such plans and information 
forming a part thereof, thereby permitting the construction of a self 
serve gasoline service station on this site, subject to the following 
conditions:- 

'A. Prior to the issuance of the Development Permit, 
revised drawings are to be first submitted to the 
satisfaction of the Director of Planning clearly 
indicating - 

(a) detailed landscape drawings 

(b) size of the parking space 

(c) details of the screening. 
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B. Four (4) off-street parking spaces and one (I) off-street 
loading and unloading space shall be provided in accordance 
with the approved drawings and relevant requirements of 
Sections 12 and 13 of the Zoning and Development By-law 
within sixty (60) days from the date of any use or occupancy 
of the proposed development and thereafter to be permanently 
ma i nta ined. 

C. All landscaping and treatment of the open portions of the 
site shall be completed in accordance with the approved 
drawings, within six (6) months from the date of any use 
or occupancy of the site and thereafter to be permanently 
ma i nta i ned . 

D» The development is to be carried out and maintained in 
accordance with the approved drawings and Section 11(10) 
of the Zoning and Development By-law. 


The Zoning Planner in discussion with the Petroleum Committee 
ascertained that at this time approximately 7% of the existing 
gasoline service stations in the City are self-serve. 

It is RECOMMENDED that the Development Permit Application 
No. 64999 he approved in accordance with the recommendations 
of the Technical Planning Board and the Vancouver City Planning 
Commission.'" 


7. Stanley Park Neighbourhood Local Improvement 


The City Engineer reports as follows: 

"The Council, on 18 December 1973, approved certain recommendations 
of a report 'Local Improvement Project: Stanley Park Neighbourhood, West 
End' including: 

'That the Corporation Counsel be requested to bring 

forward the necessary Special Local Improvement Procedure 
By-law. ' 

In the planning of the project since then, two points have arisen 
which should be reflected in that by-law: 

'a. Plans for a mini-park on Morton Avenue have been dropped and, 
since Morton Avenue is already paved, it should be excluded fjrom the project. 

b. The December report failed to recognize that Alberni Street from 
Denman Street to Ghilco Street was paved in 1971 and the local improvement is 
still current. In the new project, therefore, the Albemi Street frontage 
should not pay for paving, but only for its share of the mini-parks, pedestrian 
pathways and sidewalk. 

A third change does not affect the by-law but, if approved by Council, 
will be reflected in the local improvement cost sharing: 

c . The December report recommended that: 

'The Property Owners pay the full cost of .... the mini-parks, 
except for normal flankage and intersections ....' 
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The intent was that the City would contribute the same amount to the mini-parks 
as it would have if these sections of street had been paved. This would have 
covered a number of items in addition to the two in the underlined words above 
(one inch of paving thickness, break-out costs, sidewalk and boulevard resto]> 
ation etc.). This change would represent an additional City cost of approximately 
$18,000. 

The West End Planning Team has considered this report and concurs, 
I RECOMMEKD: 

1. That the changes '1' and '2' above be approved, and that the 
Council pass the 'Stanley Park Neighbourhood, West End, Local Improvement 
Procedure By-law', which has been drawn on this basis and which will come 
before Council later this day. 

2. That the change '3' above be approved." 


3. Area 6 Review and Recommendation Committee 

The Development Consultant, False Creek, reports as follows: 

" Purpose of the Ccammittee 

Vancouver City Council by motion on 5 February 1974 directed 
that a five person committe consisting of the Director of Plann- 
ing who will be Chairman, the Development Consultant, an Architect, 
and two others representing the development and engineering fields, 
be set up to review the three concepts developed by the three 
design teams and to submit a report and recommendation to Council. 

The purpose of this doucument is to recommend the terms of ref- 
erence and the procedure for the Review and Recommendation 
Committee. 

Background 

The design teams commenced work on the 11th February at which time 
they were given their terms of reference, copy attached. 

The three design concepts will be explained at a meeting of 
Vancouver City Council on 23rd April for information purposes. 

Following the 23rd April, the three concepts will be explained to 
and evaluated by the general public over a four week period at 
various locations around the City and as well will be evaluated by 
the Citizens' Advisory Panel, the Park Board, the School Board, 
the Vancouver City Planning Commission and interested citizens. In 
addition, the Director of Planning will be making an internal evalu- 
ation following the normal process with the Design Panel, Techni- 
cal Planning Board, etc. 

All these inputs and evaluations will be submitted to the Director 
of Planning by 21st May, and made available to the Review and Recom- 
mendation Committee. 
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Terms of Reference of the Review aind Recommendation Committee 

The Review and Recommendation Committee is requested to review the 
three concepts; to review the terms of reference given to the Design 
teams; to review the various inputs and evaluations received from 
the Citizens' Advisory Panel, the Vancouver City Planning Com- 
mission, the Park Board, the School Board, the Design Panel, the 
Technical Planning Board, City staff and the general public; and 
to recommend to Vancouver City Council a concept or a concept with 
modifications. 

The Committee should note that the teams were requested to follow 
the False Creak Policy Guidelines and to be guided by Scheme 2, 
both endorsed by Council on 20th November 1973. 

The Committee is requested to consider in their deliberations 
the following: 

- design/liveability/innovation/quality considerations 

- open space considerations 

- economics and marketability 

- social viability 

- effect on neighbours 

- treatment of 6th Avenue and noise abatement 

,The material for the Committee will be available on the 21it May, 
and the Committee is requested to complete their report by 31st May, 

Procedure . 

Full descriptions of each concept and all inputs and evaluations 
from the general public and review agencies are to be in the hands 
of the Director of Planning and available to the Review and Recomm- 
endation Committee as of May 21st, 

Immediately following the 21st May, the Review and Recommendation 
Committee will be convened by the Director of Planning, A meeting 
room for this purpose has been arranged at the Sheraton Plaza 500 
Hotel at Cambie and 12th Avenue, 

The Committee will complete its review and recommendations by 
May 31st, 

Secretarial services for the Committee will be provided by the City, 

The Development Group will be available to provide assistance to 
the Committee, 

It is anticipated that the report of th* Committee will be relativ- 
ely brief, since it will be the responsibility of the Director of 
Planning to submit the background material to Council, 

The Director of Planning will submit the Committee report, plus 
the background material and the various inputs and evaluations, to 
the City Clerk by 6th June for consideration of Council on 11th 
June, 

It is anticipated that Vancouver City Council will then make a 
decision as to the concept to be advanced for public hearing for 
rezoning at the end of June, 
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It is anticipated that the rezoning will be GDI, and that the re- 
zoning by-law will have controlled flexibility, as for example with 
respect to the division of building areas into uses." 

Recommendation 

It is RECOMMENDED that the above terms of reference and procedure 
be approved. 

FOR C0UJ4CIL ACTION SEE PAGE{S) .2.2^2 — - 
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FIRE AND TRAFFIC MATTERS 


RECOMMENDATION 



1. D. P. C. Parking Rates 


The City Engineer repcrts as fdlcjws: 

"Under the terms cf the City's agreement with the Downtcwn Parking Carpcraticn, 
the authority f cr establishing rates was vested in a Parking Camnissicn. When the 
Parking Camnissicn was eliminated, its authorities were transferred to the City 
Engineer. After a review of the downtown parking rate structure the Engineering 
Department reccmmends an increase in the current D.P.C, rates. The current rates 
for parking at D.P.C. lots are: 

First hour - $ .15 

Sec end hour - .20 

Subsequent hoars - .25 

The maximum daily rate varies fron lot to lot, between fl.lO and $2.35 depending 
upoi the clientele being catered to. 

The review of D.P.C. rates was carried out with three primary objectives in 

I mind: 

I 

1) To favor transient parking over loig term parking, 
I 2) To ensure a financially viable cperatioi, * 

: 3) To maintain an administratively singile cperatioi. 

! These objectives are to sane extent in conflict, and have to be balanced against each 

other in setting new rates. To achieve these objectives so far as possible, we 
I prqpose the following policies: 

1) Charges should be based cn half hour rather than one hoar 
intervals (this favours the short term parker who stays just 
over the cne cr two hoar period). 

2) Rates per half hour should be kept c distant cn each lot, 
rather than increasing with length of stay as in the past (this 
maintains cperaticnal sinplicity) . 

I 

i 3) Maintain D.P.C. short term rates at or slightly below nearby 

! canpetitive facilities, and D.P.C. all day rates atcr slightly 

above nearby canpetitive facilities (this should maintain 
financial viability while reteiining a bias in favour of short 
I term parker s) . 

! 

Proposal for Revised Rate Structure 

The proposed rate structure is outlined below oi a lot by lot basis. The 
following rates were arrived at after ccnsultatioi with D.P.C. management. They 
concur with this proposal. 

Lot No. 1 - 535 Hornby Street (south of Pender Street) 

Ctarrent Maximiam - $2.35 
Proposed Maximum - 3.00 
Proposed Rates - 0.20 per half hour 

This lot is the busiest of all D.PoC. operations, often filled to 
capacity, and always containing a few long term parker s. The proposed 
rates are higher than at any other D.P.C. location. Canpetitive rates 
are near $0,35 per hour, $2,50 per day. 
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Lot No. 2 - 150 West Pender Street (at Gamble Street) 

Cvirrent Maximum - $1.10 
Prqjosed Maximum - $1.50 
Proposed Rates - $0.15 per half hour 

Seldan at capacity, this lot can retain a fairly lew maximum. 

Lob. No. 3 - 535 Richards Street (south cf Pender Street) 

Current Maximum - $1.60 
Proposed Maximum - $2.00 
Proposed Rates - $0.15 per half hour 

Cta this small surface lot, the all day parker is placed along the 
property lines and transient parker s are parked in the middle and 
'stacked' in the aisles. Competitive rates are $0.25 per hour, 
$1.50 per day. 

Lob No. 5 - 520 West Georgia Street (at Richards Street) 

Ciorrent Maximum - $2.35 
Proposed Maximum - $2.00 
Proposed Rates - $0.15 per half hour 

The 34-0 spaces are seldom fully utilized. Reconstruction at Georgia 
and Granville Streets will reduce the transient demand. Adjacent 
rates are $0.25 per hour, $2.00 maximxan and $0.35 per hour, $1.50 
maximum. 

Lob No. 8 - 65 West Cordova Street 

Current Maximum - $1.10 
Proposed Maximum - $2.00 
Proposed Rates - $0.15 per half hour 

As with Lob No. 3, this surface lob is usually well filled, but with 
a significant flow of transients. Adjacent parking properties are 
under-utilized. The proposed rates should drive out most of the all 
day parkers, making mere space available for transients. 

Evening Rates 

Rates charged after 6:00 p.m. vary from $0.35 to $0.50 for the fiill evening 
depending upon the lob. No change is proposed at this time in these rates. " 

RECOMMENDATION 

The City Engineer RECOMMENDS that Council approve the rate 
structure set out in this report. 


FOR COii^^ClL ACTION SEE PAGE{S) .Z.'zf^;^. — 
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CONSIDERATION 


(FINANCE - 1) 



1. B.C. Telephone Company: 

Rate Structure Application 

The Director of Legal Services reports as follows: 

"I have received a copy of an application and submission 
of the B.C. Telephone Company to the Canadian Transport 
Commission to put into effect various rate increases. 
(The submission is available in the Law Department.) 

It is noted that any persons wishing to intervene to 
oppose, support or modify the application are required 
to file their submissions with the Secretary of the 
Commission on or before May 10th, 1974. 

In two previous rate applications, namely April and 

September of 1958, the Provincial Government opposed 

the applications and the Council decided to join with 

the Union of B.C. Municipalities in financial i^support of ^ 

the Government's opposition. The City's share'of the 

cost was pro-rated among the municipalities by the U.B.C.M. 

on a per-capita basis. 

In a further application in 1971 the Council passed the 
following resolution: 

'That the City Council present a strong brief before 
the hearings in respect of this application, express- 
ing opposition to the proposed increases in telephone 
rates; such brief to be prepared by the Board of 
Administration for Council consideration. ' 

The above is submitted for the CONSIDERATION of Council." 


FOR COUNCIL ACTION SEE PAGE(S) 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON WATERFRONT 


April 4, 1974 


A meeting of the Standing Committee of Council on Waterfront 
was held in the No.l Committee Room, third floor, City Hall, on 
Thursday, April 4, 1974, at approximately 10:40 a.m. 

PRESENT : Alderman Pendakur (Chairman) 
Alderman Linnell 
Alderman Gibson 
Alderman Massey 

COMMITTEE 

CLERK ; M. Cross 


The Minutes of the meeting of March 14, 1974, were adopted. 
RECOMMENDATION 


1. D.P.A. #65^44 

Empire Stevedoring Co. Ltd. 

At its meeting of March 14, the Committee resolved: 

"THAT consideration of the Director of Planning' s report 
dated March 12, 1974 on Development Permit Application 
No. 65^44 be deferred and that this matter be referred 
to the Corporation Counsel for report back to the next 
meeting of the Committee on any possible legal implica- 
tions for the City with respect to this application." 

The Corporation Counsel reported to the Committee in a report 
dated March iS, 1974- 

Mr. R. C. Mann, Project Manager, Waterfront Planning Study, 
on March iS, advised that he had met with Mr. Spoke, Port 
Manager, and they were both of the opinion that passenger 
facilities were better located near the Foot of Granville 
Street rather than the proposed location which is at the 
easterly end of the waterfront. 

Mr. J, H, Hopkins, Managing Director of Empire Stevedoring 
Co. Ltd., advised that they had been approached by two 
Steamship lines to provide passenger facilities at Terminal 
Dock as they had found the foot of Granville facilities 
inadequate. Empire Stevedoring agreed to provide the 
facilities and made application to the Citv to use the existing 
building as a passenger terminal for the summer months and to 
install sprinklers and upgrade the second floor lounge at a 
cost of $30,000 to $40,000. 
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Alderman Pendakur noted that Council is on record as desiring 
passenger facilities for ocean transit to be centralized in 
the foot of Granville area. 

The Committee were reluctant to grant the Development Permit 
Application but they felt they had no other course of action. 

RECOMMENDED 

THAT the report of the Director of Planning be approved 
and that the Development Permit Application be processed 
in the normal manner. 


2. D.P.A. No. 65^14 and No. 65S16 
B. C. Ice and Cold Storage Ltd. 

At its meeting of March 14, 1974, the Committee resolved: 

"THAT consideration of the Director of Planning* s report 
dated March 12, 1974 on Development Permit Application 
No. 65S14 and d5Si6 be deferred to the next meeting of 
this Committee and that these development permit applica- 
tions be referred back to the Project Manager for consi- 
deration and report back to the next meeting of the 
Committee. " 

The Project Manager on March iS, 1974, reported that he has 
no objection to the additions proposed by B.C. Ice and Cold 
Storage. 

RECOMMENDED 

THAT the recommendation of the Director of Planning in 
his report dated March 12, 1974 be approved. 


3. Re-zoning of City Centre Waterfront from M-1 Industrial to 
Urban 

Alderman Pendakur, by memorand^am of April 1, 1974, advised that 
the basic assumption of the Waterfront Planning Study is that 
the area will be returning to urban uses. He felt that an 
application should be made to the Regional District to re-zone 
the area from M-1 to Urban. The next deadline for submitting 
requests for amendments to the Regional Pain is May 29, 1974. 

Alderman Pendakur therefore recommends that the Director of 
Planning be instructed to apply for the necessary amendments 
to the Regional Plan to make it possible for the waterfront 
area from Stanley Park to Main Street to be available for 
non-industrial urban uses, commensurate with assumptions 
and objectives of the Waterfront Study. 

RECOMMENDED 

THAT the recommendation of the Chairman be approved. 


4. Draft Sign Control Bylaw 

Messrs. D. M. Hickley, L. Cheng and H. Wong of the Planning 
Department were present to describe the two reports to the 
Committee. 
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Mr. Hickley advised that the report entitled "Sign Control, 
Summary of Responses - March 1974" contained a summary of 
the responses, as well as copies of the original submissions, 
received to the Information Pamphlet ■ on Sign Control which 
was sent out on February 5, 1974. He advised that the second 
report "Sign Control - Bylaw Proposal, March 1974" was to be 
considered a draft as it was not written in legal language 
and the input from the Department of Permits & Licenses and 
the Vancouver City Planning Commission had not been incorpo- 
rated. He noted that the City has been operating under a 
1934 Sign Bylaw. 

Mr. Wong advised that the Information Pamphlet had been sent to 
121 public bodies including the sign industry, labour unions, 
business associations, professional and civic organizations, 
local area and residents* organizations and the news media 
He advised that only iS responses were received i.e. 3 from the 
sign industry, 6 from the labour unions and 4 from civic organi- 
zations. The responses indicated that the question of billboards 
is the major item for Council's consideration. 

Mr. Cheng commented on the Draft Bylaw Proposal. He outlined 
items that might be of concern to the Committee and to Coioncil 
and commented as follows: 

(a) Definition - "Sign Areas" 

The definition of "Sign Area" means the entire area 

of the sign on which copy could be placed. Previously, 

sign area covered the area of one side of the sign only. 

(b) Projecting Signs 

This section states "no sign shall project to less than 
3' from the curb or 10' from the building face.". Mr. 
Cheng advised that the Vancouver City Planning Commission 
stated that only one half of the width of the side walk 
should be allowed. 

(c) Awning Signs 

The Committee has expressed a desire to encourage more 
awning signs. The size of such signs has not been 
regulated in the Draft Bylaw. 

(d) Roof Signs 

Roof signs will be allowed only under special conditions. 

(e) Special Approval 

This section provides for flexibility in the size, height 
and location of any new sign on the advice of the Director 
of Planning and will provide for the design of innovative 
of signs. 

(f ) Criteria for Granting Variance and Special Approval 

This section outlines the criteria for evaluating "good design" 
as the basis for giving special approvals and granting of 
variance from the Sign Bylaw. 


cont ' d . . . 
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Clause No. 4 continued 

(g) General Provision 

This section states that no third party advertising should 
be permitted. 

(h) Length of Permit 

Every permit will be issued for a period of 5 years and have 
to be renewed thus allowing a review of the signs to reflect 
any change that may occur in the Sign Bylaw and to ensure 
that the sign is still appropriate. 

(i) Appeal 

The Information Pamphlet stated that appeals would be 
considered by the Advisory Sign Panel, but it was felt 
permits could be dealt with more expeditiously by the 
Director of Planning who could obtain advice of other 
appropriate bodies before making a recommendation to 
Coiincil . 

Mr. Cheng outlined the section on "schedules" stating that at 
the beginning of each schedule general guidelines for each 
district are set out. 


RECOMMENDATIONS 


(1) THAT the Director of Planning be instructed to circulate 
the draft Sign Control Bylaw to interested groups with 
particular reference to those who responded to the 
Information Pamphlet. 

(2) THAT the City Clerk be requested to insert appropriate 
advertisements notifying interested parties that the 
Committee will be receiving delegations at an evening 
meeting at 7:30 p.m., Thursday, April 25, 1974. 

(3) THAT all members of Coimcil be invited to attend this 
special committee meeting. 


5. Vanterm -- Access 

Consideration of this report from the City Engineer dated March 
26, 1974, was deferred to the next meeting. 


The meeting adjourned at approximately 11:45 a.m. 

FOR COUNCIL ACTION SEE PAGE{S) ./ 
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REPORT TO COUNCIL 

STANDING C0MI4ITTEE OF COUNCIL ON 
FINANCE & ADMINISTRATION 


April 4, 1974 

A meeting of the Standing Committee on Finance and Administration 
was held in No. 2 Committee Room, Third Floor, City Hall, on Thursday 
April 4, 1974 at 1:00 p.m. 

PRESENT: Alderman Bowers (Chairman) 
Alderman Harcourt 
Alderman Volrich 
Alderman Linnell 

CLERK: Marilyn Clark 


The Minutes of the meeting of March 21, 1974 were adopted. 


RECOMMENDATIONS : 


1 . Cultural Grants 1974 - Vancouver Symphony Society 

Consideration of this grant to the Vancouver Symphony Society 
was deferred until this meeting so that representation could be made 
to the Committee by the Symphony Society. 

Mr. Robert Brodie, President of the Association, made a presentation 
to the Committee requesting that the City of Vancouver provide, by 
grant, the rental charges in the Queen Elizabeth Theatre. Mr. Brodie 
reviewed the 1973-1974 budget of the Society and that of the 1974-1975 
season . 

The Committee Members discussed, at length, the policy of 
cultural grants to major groups in the City being sufficient to cover 
the cost of the rental of the Queen Elizabeth Theatre. Further 
discussion took place at the meeting with regard to other municipalities 
in the Greater Vancouver Area contributing their share towards the 
Symphony Orchestra, since it was felt that the Symphony performs for the 
benefit of the entire area, not exclusively for residents of the City 
of Vancouver. 

Following discussion your Committee RECOMMENDS, 

THAT for this year, an amount of $100,266 be approved as 

a rental grant to the Vancouver Symphony Society to cover 

unpaid rentals owing the Queen Elizabeth Theatre as at December 31, 

1973 of $15,131 and an amount of $85,135 to be applied to rentals 

for the 1974 calendar year, providing the number of performances 

do not exceed those planned for the season as outlined for the 

Committee . 

FURTHER THAT City Council request the Greater Vancouver Regional 
District to consider setting up an annual allocation for grants 
to cultural groups serving the Regional District. 


2 . 1974 Budget Appeals - Departments and Boards 

Your Committee heard representatives of the following Departments 
and Boards appealing decisions of the Budget Review Committee in 
respect of specific budget items: 

Department or Board Appeal for Budget Increase 

Auditorium Board $ 17,5 00 

Park Board 289,285 
Health Department 6,60 5 


Cont'd 
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Attached is a copy of the Board of Administration report giving 
details of these amounts. After giving due consideration to the 
above requests, your Committee RECOMMENDS as follows: 

A. Auditorium Board 

Recommended that the following be approved for inclusion in the 


1 Civic Auditorium Board's 1974 budget: 

1 Airconditioning for the Queen Elizabeth 

i Theatre office and Board Room $13,500 

i B. Park Board 

i Recommended that the following be approved for inclusion in the 
Park Board's 1974 budget: 

i 

I (i) Non-recurring repair and replacement items . . $35,000 

j CONSIDERATION : 

I (ii) Supplemental budget items $150,000 


A motion was put to your Committee to allow the Park Board 
$150,000 for supplemental budget items to be spent at the 
discretion of the Park Board, with that Board reporting back 
to Council at the end of the year on how the amount was 
expended. This motion resulted in a tie vote in the Committee 
and is submitted to Council for CONSIDERATION. 


RECOMMENDATION : 

C . Health Department 

Recommended that the following be approved for inclusion in the 


Health Department's 1974 budget: 

(i) Three slide projectors .... $435 

(ii) Carpeting for Conference Room 3, South Unit 

6405 Knight Street $840 

(iii) Sign on South Unit building $300 


3 . Downtown East Side Recreation Project 

Representatives from the Downtown East Side Recreation Project 
attended the meeting seeking an extension of their funding which 
expired on March 31, 1974. Theirs was a pilot project which was to 
have undergone an evaluation. 

The Committee RECOMMENDS, 

THAT funds for one month's operation be charged to the 1974 
Park Board Budget and evaluation of the program take place 
during that month for report back to the Standing Committee on 
Social Services. 


INFORJ^IATION : 

4 . Grandview Community Centre 

During discussion of the Park Board Budget appeal items. 

Cont'd . . . 
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Alderman Marzari arrived at the meeting and advised of a letter from 
the Grandview Community Centre which had been received by the Standing 
Committee on Social Services. The letter, stating that the 1974 Park 
Board budget did not allow for increase in services at the Community 
Centres, was read to the Committee. The Chairman pointed out that 
following the approval by Council of an increase in the supplemental 
budget items in the Park Board budget there should be some increased 
funds for the Community Centres. 


5. Old Museum Building 

This item was deferred until the next meeting of the Standing 
Committee on April 11, 1974. 


The meeting adjourned at approximately 10:45 a.m. 


* * * * 


FOR COUNCIL ACTION SEE PmiS)./y.j^'..^^ 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL ON 
SOCIAL SERVICES 


April 4, 1974 


A meeting of the Standing Committee of Council on Social Services 
was held in No. 1 Committee Room, Third Floor, City Hall, on 
Thursday, April 4, 1974 at approximately 1:30 p.m. 

r 

PRESENT: Alderman Rankin (Chairman) 
Alderman Marzari 
Alderman Gibson 
Alderman Hardwick 

CLERK: R. Demofsky 

The Minutes of the meetings of March 14, and March 21, 1974 
were adopted. 

INFORMATION : 

I. Day Care - City of Vancouver 

A. Day Care Requirements in the West End 

A representative of the West End Planning Team submitted a 
report on "Day Care Possibilities in the West End" for the Committee's 
consideration. 

In speaking to this report he suggested that an incentive needs 
to be provided to apartment owners to provide day care in existing 
apartment buildings. He also stated that approximately five or six 
vacant lots exist in the West End which are large enough to accommodate 
portable day care units. However, due to high rental rates for commercial 
property in the West End, this possibility for day care centres could 
be ruled out. 

The report suggested various City owned or controlled property 
for proposed day care centres. 

A representative of the Day Care Information Centre advised 
that the West End presents a real problem for day care facilities due 
to the limited land available. He further advised that the "Cats Meow" 
would be operating in the very near future and would accommodate 17 
children, and also the "Zoo" which will accommodate approximately 
twenty children. He noted that the Marrigold, a private day care centre 
near Davie and Robson Streets , had recently applied for a permit to 
accommodate sixty additional children. 

Following group discussion your Committee 
RESOLVED, 

I. THAT the Supervisor of Property and Insurance report back to the 
Social Services Committee as soon as possible on three or four 
sites for proposed portable day care centres along the north 
side of the 1000 Block Beach Avenue. 

II. THAT the Supervisor of Property and Insurance report back to the 
Social Services Committee as soon as possible on suitability of 
Park Site #19 (Roede House) situated on this site, the Park 
Superintendent's Residence - Lagoon Drive and north-west corner 
of First and Cassiar for day care centres. i 

III. THAT the City Engineer, in conjuction with the West End Planning 

Team, be instructed to investigate street closures in the West End 
area east of Denman Street, for possible use of portable day care 
centres . 

IV. THAT the Director of Social Planning, in conjunction with the 

West End Planning Team, be instructed to contact the Park Board 
to determine whether portable day care centres could be placed 
on or near the parking lot located south of the 1100 Block Beach 
Avenue exits. (Sunset Beach). 
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V. THAT the Director of Permits and Licenses, and. othAr appropriate 
officials be requested to appear bfefbre the Social Services 
Committee as soon as possible to explain why the Lord Roberts 
Elementary School could not be used as a day care centre after 
school hours for children three to five years of age. 


B. Proposed Sites For Temporary Day Care Centres 

A representative of the Day Care Information Centre submitted 
a report on proposed sites for temporary Day Care Centres for the 
Committee's consideration. This report outlined several proposed 
temporary day care sites. 

It was noted that these sites had been approved by the Supervisor 
of Property and Insurance. 

Following further discussion your Committee, 

RESOLVED, 

THAT these sites be approved for temporary day care centres, 
and 

FURTHER THAT representatives of the Day Care Information Centre 
report back to the Standing Committee on Social Services with 
a list of priority day care properties for consideration. 

C. Fairview Slopes 

Reprjeisentatives from the Fairview Little Peoples Society and 
Fairview Information Centre submitted a report on a local activity 
centre for Fairview Slopes dated April 2, 1974 for the Committee's 
consideration. 

This report referred to a lot in the 1200 Block 7th Avenue, 
and stated that it was ideally suited for day care purposes. When 
speaking to this report a representative of the Fairview Information 
Centre stated that on March 19, 1974 Council agreed to make this 
same City owned lot available for proposals to move the "Hodson Manor" 
at 1417 West 8th Avenue on to it. The developer has agreed to give 
the building to anyone who is willing to move it off his property. 

The Chairman advised that a report from the Planning Department 
on "Hodson Manor" would be coming to the Social Services committee 
in approximately two weeks time. 

Following discussion, it was 

RESOLVED, 

THAT this matter be tabled for two weeks pending a report 

to the Standing Committee on Social Services from the Planning 

Department on "Hodson Manor" , and 

FURTHER THAT representatives of the Fairview Information 
Centre be present when this report comes to this Committee. 

^* Foursquare Church 

A representative of the Foursquare Church advised your Cominittee 
that when the Church applied for a day care permit the application 
was turned down by the Technical Planning Board and the Board of 
Variance. He further advised that the church has recently renovated 
its ground level room. The church is located at the south-west corner 
of Nanaimo and Pender Streets. 


Cont'd . . . 
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Following group discussion, your Committee 
RESOLVED, 

THAT the Standing Committee on Social Services urge the 
Foursquare Church to reapply for a day care permit due to the 
existing need in the neighbourhood, with the understanding 
that a solid fence would be constructed for day care purposes. 

FURTHER THAT the Chairman of the Social Services Committee 
request the Board of Variance to meet with a member of this 
Committee to discuss this matter. 


2. Use of Smith Grant-Manor Lithographers Ltd. Building 
1110 East 15th Avenue, Vancouver 

Reverend G. Whit ford. Chairman of the Action Now Committee 
submitted a letter on the above topic dated April 1, 1974 for the 
Committee's consideration. When speaking to this letter. Reverend 
Whitford advised that this building has now been vacated by Smith 
Grant-Manor Ltd. and they plan to demolish it and construct five 
duplexes. He felt that this building could lend itself to many uses 
such as community oriented teenage employment and alternate 
education facilities, rehabilitation programs for the disadvantaged, 
which could include real work activity and educational activity for 
chronic alcoholics, ex-inmates, parolees, probationers, and people 
who find it difficult to acquire and retain regular employment. 


The letter concludes by stating that this presentation is to 
acquaint City Council with what is proposed and to request their 
approval in principle. 

The Chairman noted that there arf^ some alcoholic rehabilitation 
programs operating in the City, "such as the Detox. Centre. 

Following brief discussion it was, 

RESOLVED, 

THAT the delegation be received and this matter be referred 
to the Director of Social Planning for discussion with Reverend 
Whitford and report back to the Standing Committee on Social 
Services . 


RECOMMENDATION : 

3 . Commercial Rental Agencies 

Two letters were submitted for your Committee's consideration; 
one from Downtown Eastside Residents' Association dated March 21, 
1974, and requesting the City of Vancouver to investigate operations 
of Commercial Rental Agencies; one from Vancouver Centre Constituency 
Association of N.D.P. of B.C. dated March 21, 1974, urging that the 
City of Vancouver investigate the possibility of establishing a 
publicly funded rental accommodation information centre. 

Following brief discussions your Committee 
RECOMMENDED 

(a) THAT Council approve sufficient funds for the purpose of 
advertising a public meeting on Commercial Rental Agencies. 
Details of the advertisement to be left in the hands of the 
City Clerk. 

(b) THAT representatives of the Federal and Provincial Departments 
of Consumers Affairs and representatives of Commercial Rental 
Agencies be invited to attend this public meeting. 

cont'd . . . 
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Copies of the letters referred to were ciruclated to members 
of Council. 


4 . Child Care Federation 

A representative of the Child Care Federation was present and 
advised the Committee that they had located office space on 6th 
Avenue. This consisted of two 10' x 12' rooms plus one smaller room. 
The monthly rent would be $145 plus $20 for telephone. 

RECOMMENDED, 

(a) THAT Council approve a grant of $1485 ($165 per month for nine 
months) to pay for an office set up for the Child Care 
Federation from April 1, 1974 to December 31, 1974. 

(b) THAT the Director of Social Planning report back to the Standing 
Committee on Social Services on progress. 


INFORMATION : 


5. Grandview Community Centre 

The Chairman referred to a letter which he had received from 
the Grandview Community Centre dated March 29, 1974, requesting an 
additional $6,000 in funds. 

Alderman Marzari undertook to discuss this matter at a meeting 
of the Standing Committee on Finance of this day for report back to 
the Standing Committee on Social Services. 


The meeting adjourned at approximately 3:20 p.m. 


* * * * * 

FOR COUNCIL ACTION SEE PAGE(S) 


REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON CIVIC DEVELOPMENT 


April 4, 1974 


A meeting of the Standing Committee of Council on Civic 
Development was held on Thursday, April 4, 1974 at approximately 
3:30 p.m. in the No. 1 Committee Room, Third floor. City Hall. 


PRESENT ; 


Alderman Hardwick (Chairman) 
Alderman Bowers 
Alderman Massey 
Alderman Pendakur 


CLERK: 


M. Kinsella 


RECOMMENDATION 

1 . Downtown Planning Programme; 1974 

Submitted to this Committee by the Director of Planning for 
information and recommendation was a report dated April 4, 1974 on 
Downtown Planning Programme: 1974. This report reviewed the pre- 
sent status of the Downtown group, programme and budgetary require' 
ments for 1974. The report proposed the following work programme: 

" April 1 - July 31. 1974 

(1) Undertake a Downtown Study resulting in: 

(a) Overall Downtown development planning guidelines. 

(b) A development control process to implement the 

guidelines, 

(c) More detailed guidelines for some of the character 

areas identified during the Study. 

(2) Continue the on-going day to day work by staff in: 

(a) Discussion and review of development proposals under 

the present "interim" Zoning By-law. 

(b) Liaison with other groups, agencies and members of the 

publ ic. 

(c) Specific negotiations with developers and review of 

development permit and rezoning applications. 

August 1 - December 31, 1974 

Once the overall Downtown development planning guidelines have been 
reviewed with the several public and official authorities, there 
will be an immediate need for adjustments and additions to respond 
to the directives of Council, and the perceptions and requirements 
of other interested parties as approved by Council. After these 
changes have been incorporated in the material presented in July, 
the process of creating the By-law will be continued in three 
parallel efforts: 

a) Continued detailed application of the guidelines to the 

remaining character areas of downtown. This will be done by 
the Downtown Study Team. 


b) Development of final legal wording for the By-law, for 
clearance through the Corporation Counsel and submission 
to Council and Public Hearing, approximately September 1974. 
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c) Testing of the above two as they are further refined, using 
historical and current development proposals to give realism 
and practicality to the evaluation process. 

The above programme was developed by Planning Department staff 
in conjunction with a firm of Gonsultants, TEAG - The Environmental 
Analysis Group, Ltd. This programme takes into account the need to 
use consultants to manage the study and supply a range of special 
expertise . 

The Director of Planning advised that a major area of concern is 
the limited staff time which can be spent on the study compared with 
other duties and the fact that at present, due to staff changes, there 
is no senior planner co-ordinating this programme. 

The report requests authority for the Director of Planning to 
hire TEAG to provide the services of programme management, including 
integration of sub-consultants, scheduling of studies and report 
production. TEAG will also supply sub-consultants to contribute 
expertise in methods of regulation, urban and developer economics, 
open space, noise and air pollution. 

Other consultants to the Study Team, co-ordinated by the prime 
consultant but hired by the City, would provide knowledge of local 
conditions affecting development costs, transportation, zoning, 
social planning, wind effects, and public health. The estimated 
cost of the consultant's services for the four month Downtown 
Study is $85,360 ($77,600 plus 10% for contingency). 

In addition, the Director of Planning requested approval of 
extension to the end of 1974 of two temporary positions of Planning 
Assistant III and Clerk-Stenographer II, expiring at the end of 
May. The estimated cost of these temporary staff and related office 
expenses is $15,562. 

Following fairly extensive discussion of this report with the 
Director of Planning and members of his staff present, your Committee 

RECOMMENDS 

A. THAT Council approve the Downtown Planning Programme: 1974, 
outlined in the attached report of the Director of Planning 
dated April 4, 1974? 

B. THAT Council approve an extension of the temporary positions 
of Planning Assistant ill and Clerk-Stenographer II to the 
end of 1974 at an estimated cost of $15,562; 

C. THAT Council authorize the Director of Planning to employ 
TEAG consultant services? 

D. THAT Council refer the total budget to the Board of Adminis- 
tration for review and report back to Council. 

INFORMATION 

2 . Citizens' Guidance Panel - Downtown Planning Programme 

Your Committee noted reference in the report of the Director of 
Planning on Downtown Planning Programme: 1974 to a Citizens' Guidance 

cont'd .... 
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Panel. This Panel was established through the City Planning Commission 
to guide the Study Team and to provide communication between the on- 
going study and its "clients", 

! 

The Panel consists of 18 members representing workers, residents, 
business, development, cultural and other interests. The Panel has 
held six meetings to date and is examining ways of involving the pub- 
lic in the study. 

Your Committee expressed concern with respect to the terms of 
reference, relationship to neighbourhood planning, selection of the 
panel, as well as whether or not it is truly representative of the 
Downtown "clients". 

I RESOLVED 

THAT the Director of Planning report back to the Standing 
Committee on Civic Development on the composition, terms 
of reference, degree of representation, etc. of the 
Guidance Panel for the Downtown Planning Study. 


RE C OMMENDAT I ON 

3 . Relocation of 6th Avenue Railway Line - Area 6 

The Area 6 "Development Opportunity" report approved by Council 
on November 20th, 1973 assumed a relocation of the railway closer to 
6th Avenue (page 13 of the report) . The City Engineer and the 
Development Consultant submitted a report advising a preliminary 
new alignment plan showing elevation and grades has been prepared 
by the City Engineer and has been discussed with C.P.R. and B. C. 
Hydro. The preliminary costs are within the estimate reported to 
Council by the Development Consultant in November, 1973. 

In order to complete this relocation, the City Engineer and 
the Development Consultant requested authority, along with other 
relevant City departments, to proceed with resolution of the 
following : 

(a) the extent of the realignment 

(b) the location of vehicular access points 

(c) an exchange of property 

(d) an agreement of work to be performed 

The extent of the relocation and location of vehicular access 
points can best be determined after three design concepts have been 
presented to Council on April 23, 1974. However, it is necessary to 
commence negotiations immediately on property exchanges and to estab- 
lish specifications for the new right-of-way to permit staff to have 
a final report for Council shortly after April 23, 1974. 

RECOMMENDED 

A. THAT Council authorize the City Engineer, in conjunction 
with other relevant City departments, to commence nego- 
tiations for appropriate exchange between the C.P.R. and 
the City to permit realignment of the 6th Avenue railway 
in Area 6 with a report back to Council by the City 
Engineer when an agreement has been reached; 


cont ' d 
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B. THAT Council instruct the City Engineer to request the 
Canadian Transport Commission to include any crossing 
involved in the relocation of this railway line in the 
existing railway crossing fund. 


At this point, the meeting adjourned to an "In Camera" session 
at 4:15 p.m. 


****** 


FOR COUNCIL ACTION SEE PAGE(S) .Z!^^:-/-. 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON COMMUNITY DEVELOPMENT 


April 4, 1974 

A meeting of the Standing Coiranittee of Council on Community 
Development was held in No. 2 Committee Room, Third Floor, City Hall, 
on Thursday, April 4, 1974 at approximately 3:45 p.m. 

PRESENT: Alderman Volrich (Chairman) 

Alderman Harcourt 
Alderman Marzari 
Alderman Rankin 

CLERK: D. Bennett 


The Minutes of the meeting held March 7» 1974 were adopted. 


RECOMMENDATIONS: 

1, Dunbar-Southlands Area Planning 

Mr. Peter Brown, Chairman of the Dunbar Planning Committee, appeared 
as a delegation, presented a brief and requested the establishment of 
a Local Area Planning office in Diinbar-Southlands and the allocation of 
funds for its operation. 

The Chairman advised the group that at the present time we have a 
number of Local Area Planning programmes going on and others under con- 
sideration, all of which involves expense as additional Planners have 
to be hired and other expenses are incurred. 

The delegation pointed out that they merely wanted to go on record 
as requesting consideration of this matter and after discussion it was 

RECOMMENDED, 

THAT we agree in principle to the establishment of Area Planning 
in the Dunbar-Southlands Area and request the Director of Planning 
to report back on an appropriate budget and appropriate resources 
in terms of manpower for that particular area. 


2 • Furniture Request - Non-Prof it Organizations 

In June of last year the City Coiincil adopted certain procedures 
for the distribution of City-owned surplus furniture to non-profit org- 
anizations involved in comm\inity work. In brief, the organization 
requesting furniture was to pay 1.Qffo of the auction value of the furniture 
and sign a contract with the City which would allow the City to buy back 
ihe furniture at the same price when either the organization wished to 
::'eturn it or the City requested its return. Each furniture request re- 
([uired Committee and Council approval. 

The niomber of requests from various organizations is reaching 2 
per week. The approval procedure is averaging 1-g- to 2 months. As this 
process is somewhat unwieldy, the Director of Social Planning and the 
I'urchasing Agent in a report dated February 2S, 1974 suggest the follow- 
ing alternative: 

" a. The Director of Social Planning receives the variouto 
requests, and satisfies himself that the purchaser 
is a legitimate non-profit organization, engaged in 
community work and that the amount of furniture requested 
reflects a realistic need. 
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b. The request, if meeting the requirements of a., be 
forwarded to the Purchasing Department (Manitoba Yards) 
to see which request items are available and surplus to 
the present and future needs of the City. 

c. The Manitoba Yards fill the order, as per stock on hand, 
fill in contracts and distribute the furniture. 

d. The Director of Social Planning report quarterly to the 
Standing Committee on Community Development on furniture 
sold in this manner. 

It is also suggested that the following guidelines govern the 
above procedure: 

A. Each furniture request be limited in value to 
$300 (auction value). 

B. Requests for furniture with a value over $300 be 
referred to the Standing Committee on Community 
Development, for approval. 

C. No more than one request from each organization to 

be processed, as described above, in any one calendar 
year. Further requests in the same calendar year, from 
the same organization, would be referred to the 
Committee. 

D. The following limitations apply to each organization 
relevant to furniture requests, in order to allow an 
equitable distribution of surplus items that are in 
high demand, but low supply: 


1. 

2 

typewriters 

2. 

3 

desks and 3 steno chairs 

3. 

2 

worktables 

4. 

6 

office chairs 

5. 

2 

filing cabinets. 


E. The attached notice, or a similar notice, describing 
this furniture service provided by the City and the 
guidelines through which it is made available, be 
distributed in the future to organizations interested 
in acquiring furniture. 

The Director of Social Planning and the City Purchasing Agent 
RECOMMEND that the Community Development Committee request City 
Council to: 

1. Rescind the present procedure, adopted June, 1973, 
with regard to furniture requests; 

2. Approve the above-described procedure and guidelines. 


Your Committee 
RECOMMENDS, 

THAT the foregoing recommendations of the Director of Social 
Planning and the Purchasing Agent be approved. 


Cont'd . • 
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3, Interim RM-3A Zoning in Kitsilano; Expenses Incurred by 
the West Broadway Citizens* Committee 

In a Board of Administration report dated March 4, 1974 the Director 
of Planning advised the West Broadway Citizens' Committee, acting on 
their own to inform the residents of the Kitsilano area on the rezoning, 
conducted an extensive notification programme o The Director of Planning 
noted in this report that these activities contributed significantly 
to the high degree of commiinity involvement evident at the Public Hear- 
\ ing. The cost of this publicity amoiinted to $315 and the Director of 
I Planning recommended that Council approve a grant of $275 ($315 less 
$40 for color slides which were used primarily for the Committee's 
presentation at the Public Hearing) to the West Broadway Citizens' Com- 
mittee for expenses in publicizing the large-scale rezoning in the 
Kitsilano area in January, 1974« 

The Director of Planning points out it will not be a continuing 
practice of giving grants to neighbourhood groups for the publicity of 
rezoning prior to Public Hearings. 


Your Committee 


RECOMMENDS, 

I THAT a grant of $275 be given to the West Broadway Citizens' Committee 
to cover the cost of the extensive advertising done in connection 
with the Public Hearing in the Kitsilano area. 

j 4. Charles/Adanac Lands 

' A delegation headed by Mr. Buster Foster and Mrs. Peggy Distefano 
; appeared before your Committee in respect to development of the Charles/ 
Adanac Lands. A brief was presented together with a plan of development 
for the area dated March 29, 1974 (a copy of which is attached). 

Considerable discussion followed with respect to the development of 
this area and the following action was recommended by Mr. Ron Yomgberg. 
in a report dated March 19, 1974 entitled "Plan for the Adanac AreaV. 


"a. Council can authorize the sale of the approximately 13 acres in 
the northwest corner of Charles/Adanac to the Provincial 
Government, for lease back to a housing co-operative society 
for the development of low density apartments, townhouses 
(all forms thereof, including patio clusters, etc.), duplexes 
and detached lanits (incorporating the concept of the zero side 
yards). It should be noted that in a co-operative housing 
development the zero side yards would exist only in the matter 
of design and not as a legal entity. 

It is proposed that the density of development not exceed 
25 \inits per acre, and the building not exceed two storeys 
in height, (i.e. 2 storeys plus a cellar or one storey plus 
a basement). 

b. Council instruct the Director of Planning to make the necessary 
zoning application. This could be done almost immediately. 

c. Council should instruct the staff to prepare a subdivision 
in line with the plans. Those single family lots which are 
serviced and already subdivided can be marketed immediately 
for single family housing. 

d. Staff should be instructed to investigate further the details 
of subdivision, the feasibility of marketing and developing 
the land in the southeast corner of the Adanac/Charles area 
and report back. This could be done through Alderman Harcourt, 
Chairman Pro-tern, Adanac Planning Advisory Committee. 

e. The Supervisor of Property & Insurance sho\ild be instructed to 
negotiate for the purchase of Lots 15 and I6 in Block 2, 
southeast t of Section 27, T.H. S.L. 
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f. Council should approve in principle at this time that a 
consultant be hired to prepare landscape plans for the 
treatment of the biiffer area along 401 Cassiar and Charles 
Street and the development of playgroiind facilities, 

g. Council should approve in principle that the cost of 
development of these buffer areas and playgroiind facilities 
will come out of receipts from the sale of property in the 
Charles/Adanac area, or from an alternative source as may 
be proposed by the Director of Finance. The costs and 
maintenance of these areas vd.ll also have to be accovinted 
for. 

It is possible that portions of Charles Street used for 
screening can be consolidated with the personal care and 
family housing sites. The purpose of this would be that 
the developer would develop his own landscaping in 
accordance with plans approved by the City, and would 
maintain the same, at no expense to the City," 

In dealing with this matter your Committee 

RECOMMENDS, 

(i) TMT Council approve in principle the authorization of the 
sale of the approximately 13 acres in the northwest corner 
of Charles/Adanac to the Provincial Government, for lease 
back to a housing co-operative society for the development 
of low density apartments, townhouses (all forms thereof, 
including patio clusters, etc), duplexes and detached units 
(incorporating the concept of the zero side yards). It 
should be noted that in a co-operative housing development 
the zero side yards would exist only in design and not as 
a legal entity. 

It is proposed that the density of development not exceed 
25 units per acre, and the building not exceed two storeys 
in height, (i.e. 2 storeys plus a cellar or one storey plus 
a basement), 

(ii) THAT Council instruct the Director of Planning to make the 
necessary zoning application, 

iii) THAT Council instruct the Director of Planning to prepare a 
subdivision in line with the subdivision proposal as out- 
lined in the Citizen's plan dated March 29, 1974. 

(iv) THAT Council approve in principle the establishment of a 
senior Citizens personal care complex as set out in the 
Citizen's plan dated March 29, 1974o 

(v) THAT the Supervisor of Property and Insurance be instructed 
to negotiate for the purchase of Lots 15-16 in Block 2, 
southeast t of Section 27, T.H.S.L. 

(vi) THAT Council approve in principle that a consultant be hired 
to prepare, in consultation with the community, landscape 
plans for the treatment of the buffer area along 401 Cassiar 
and Charles Streets and the development of playground facili- 
ties, such plans to include a noise barrier on the east side 
of Cassiar and 401. 

vii) THAT Council approve in principle that the cost of development 
of these buffer areas and playground facilities will come 
out of receipts from the sale of property in the Charles/ 
Adanac area, or from an alternate source as may be proposed by 
the Director of Finance after discussion with the Park Board. 
The cost and maintenance of these areas will also have to be 
accounted for. 


The meeting adjourned at approximately 4s 45 p.m. 

FOR COUNCIL ACTION SEE PAGE(S)..Z 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL 
ON HOUSING 


April 9, 1974 

A meeting of the Standing Committee of Council on Housing was 
held in the No. 1 Committee Room, Third Floor, City Hall, on Tuesday, 
April 9, 1974 at approximately 10:30 a.m. 

PRESENT: Alderman Harcourt (Chairman) 
Alderman Massey 
Alderman Rankin 
Alderman Volrich 

CLERK: R. Demofsky 

A meeting of the Standing Committee of Council on Housing was 
to be held in the No. 2 Committee Room, Third Floor, City Hall, on 
Tuesday, April 2, 1974, at approximately 10:30 a.m., but there being 
no quorum present. Alderman Harcourt, Chairman, submits the following 
items to the Standing Committee on Housing at todays meeting for 
their consideration. 

I. Housing funds available in the National Housing Act 

II. Report on neglected housing (Block-Busting) 

III. Lodging House By-law (Section 7f) 

The Committee considered these clauses and took action as 
follows : 

INFORMATION : 

1. I , Housing Funds Available in the National Housing Act 

At a meeting of the Standing Committee of Council on Housing 
of February 26, 1974, your Committee resolved: 

"THAT representatives of C.M.H.C., G.V.R.D. and 

the Provincial Government meet with the Standing 
Committee on Housing to discuss: 

(a) Funds available in Sections 15 and 43 of 
the N.H.A. 

(b) Funds available for development of : 

(i) apartment houses (1 to 3 bedrooms) 
<ii) town houses 
(iii) other areas, e.g. single family dwellings." 

Representatives of C.M.H.C., G.V.R.D. and the Provincial 
Government were present to discuss this with your Committee. 

The Chairman advised that the City of Vancouver is very 
interested in getting involved in housing in Vancouver, and 
at present is awaiting a charter amendment which will give 
the City the power to borrow money from the National Housing 
Act for the development of housing. This charter amendment 
is presently before the Private Bills Committee of the 
Provincial Government. 

It was noted that if the City wished to participate in the 
development of housing under Section 15 of the National 
Housing Act, it would first have to become a non-profit 
society to be eligible for 100% financing. 

A representative of C.M.H.C. stated that presently C.M.H.C. 
provides a maximum of $20,000 per senior citizen's housing 
unit and a maximum of $30,000 for a single family dwelling. 
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In view of the present situation in Vancouver these figures 
were considered unrealistic and it was suggested that the 
Housing Committee apply to the Federal Government to have 
the Maximum mortgage limits increased. 

Reference was made to a workshop which will be held in the 
near future to deal with senior citizens and single family 
housing, with representatives from C.M.H.C., G.V.R.D, 
Provincial Government, Design Panel, non-profit organizations, 
etc. present. 

The Chairman stated that a rental accommodation problem for 
the whole population will be facing the City of Vancouver 
over the next couple of years, and this workshop will 
hopefully result in some solutions to this problem. 

Following brief discussions your Committee, 

RESOLVED, 

THAT the Director of Finance and Director of Legal 
Services meet with representatives of C.M.H.C. and 
Provincial Government to discuss the possibility of 
the City of Vancouver forming a non-profit society, 
thus allowing it to become involved in housing 
developments, and report back to this Committee. 


II . Re port on Neglected Housing (Block-Busting ) 

The Director of Permits & Licenses submitted a report on 
neglected housing dated March 27, 1974 for the Committee's 
consideration. This report stated that inspectors of the 
Department of Permits & Licenses have been reminded to report 
housing, either single houses or groups of houses, where 
there is a possibility of "block-busting" tactics being 
employed. Also, that building and site neglect or dilapidation 
occurred for the following reasons: 

(a) Fire Damage 

Following a fire of some proportions, damage can 

and does occur to buildings and contents which result 

in the entire site becoming unsightly, littered and 

generally an eye-sore. In most cases a certain time 

lag is inevitable until insurance adjusters have assessed 

the damage and settlement has been reached with the 

owners to enable them to carry out a clean-up. 

(b) Lack of Finances 

These cases are generally revenue properties with 
absentee owners, who may have "over-bought", and 
have nothing for maintenance. 

(c) Age 

There are a number of properties in the City which, 
through age, fair wear and tear, and years of neglect 
have reached a state of dilapidation where it is 
uneconomical to spend money on them so the present 
owners rent to individuals who do not care about 
appearances and the building goes further into disrepair. 
In these cases the property is usually in or near a 
commercial area. The owner has bought for speculation 
purposes, and the offending building will eventually 
be demolished as the real value rests in the land. 


Cont'd 
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(d) Careless Owners 

Some people choose not to maintain their property at 
a high standard. These people can be urged to upgrade 
their premises, but the City does not possess the power 
to order them to take such action. 

(e) Corporate "Block-busting " 

It is not felt that this is a widespread practice in 
the City. There have been isolated instances where 
this has occurred, but it certainly is not general. 
This is the group to which Inspectors are particularly 
directing their attention. 

When speaking to this report the Director of Permits & Licenses 
advised that corporate "block-busting" is very difficult to 
detect . 

The Chairman stated that he wanted a more effective way of 
cleaning up untidy areas. Also, that the City is presently 
trying to get an amendment to the charter which would give 
it more power to prevent block-busting tactics. 

The Committee felt that block-busting tactics were definitely 
being practiced in the City of Vancouver at present. 

The Medical Health Officer advised that from a health point 
of view Section 12 of the Provincial Sanitation Regulations 
only allow his department to deal with extreme cases. 

Following further discussions your Committee, 

RESOLVED, 

A. THAT the report of the Director of Permits & Licenses 
on neglected housing dated March 27, 1974, be received. 

B. THAT the Director of Permits & Licenses be instructed 

to continue having his inspectors report housing, either 
single houses or groups of houses, where there is a 
possibility of "block-busting" tactics being employed. 

C. THAT a suitable by-law to more effectively control 
"block-busting" tactics be prepared for use when the 
charter amendment is granted. 


III. Lodging House By-law (Section 7f) 

A brief dated April 2, 1974, was submitted by Lynn Phipps , a 
community worker of the First United Church, for the Committee's 
consideration . 

The brief suggests that the wording of Section 7(f) of the 
Lodging House By-law be changed. Presently, 7(f) states 
that "no person shall store perishable food in a sleeping 
room" . The suggestion was to substitute the word "unwholesome" 
for the word "perishable" . 

It was noted that at a Standing Committee on Housing meeting 
on March 26, 1974, the Committee resolved to table this 
matter for 90 days in order to await reaction from landlords 
and tenants to the new Lodging House By-law. 

The Medical Health Officer advised that the term "perishable" 
had a specific meaning (supports the growth of micro-organisms) , 
but that "unwholesome" had a very general meaning, and would 
make this section very difficult to enforce. He further 
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stated that Section 7(f) was put in the Lodging House By-law 
to control the accumulation of "perishable" foods, which 
when perishing, can be dangerous to the health. 

It was noted that a translated instructional workshop on the 
new Lodging House By-law for Chinese-speaking lodging house 
operators in the Downtown Eastside area would be held in 
approximately one month's time. 

Following brief discussion your Committee, 

RESOLVED, 

THAT this matter be tabled for ninety days in order to 
await reaction from landlords and tenants to the new 
Lodging House By-law. 


2 . B. C. Housing Foundation 

At a maeting of the Housing Committee on January 15, 1974 when 
dealing with the request from the B. C. Housing Foundation for City 
owned land for a Senior Citizens Housing Project, 

Your Committee RECOMMENDED, 

THAT Lots A-G and Lot 10, after acquisition, and a portion 
of the N/S lane being on the south side of Venables east 
of Renfrew Street be sold to the Provincial Government for 
lease back to the B. C. Housing Foundation for the purpose 
of a Senior Citizen's Housing Development. 

A representative of the B. C. Housing Foundation was present to 
j discuss City assistance in acquiring property at the south-east corner 
I of Renfrew and Venables Streets, being Lot 10, Block 2, north-west h, 
Section 24 for Senior Citizen's Housing Project. 

He advised that the property owner had a language barrier, 
however she was willing to sell her property provided that the City 
would move her house. 

It was noted that the City owned two lots adjacent to this site 
and that the most appropriate action would be to move this house to the 
east side of the site (from Lot 10 to Lot 15) , however, this may not 
be economically feasible. 

Following brief discussion your Committee, 
RECOMMENDED, 

THAT Council authorize the Supervisor of Property and Insurance 
to negotiate, and expropriate if necessary, for acquisition of 
property at the south-east corner of Renfrew and Venables Streets, 
being Lot 10, Block 2, north-west h, Section 24, for the purpose 
of a Senior Citizen's Housing Project. 


3, Single Women's Housing Project - Nicola Street 

A representative from the West End Planning Team gave ati oral 
report on the background of the proposed housing project at 12 80 
Nicola Street. In this report she advised that on September 1, 1971, 
Mr. Norman Jones on behalf of the Society for the Christian Care of 
the Elderly filed an application for a development permit to construct a 
Women's Residence at 12 80 Nicola Street. The project was intended 
to provide hostel type accommodation for single women in the 40 to 
65 year age group who are living on Social Welfare. 


Cont'd . . . 


238 


Report to Council 

Stcinding Committee of Council on Housing 

April 9, 1974 5 


! That development permit application was refused on December 6, 

1971 because the proposed development was not a use permitted by the 
RM-4 Multiple Dwelling District Schedule of the Zoning and Development 
By-law. 

Later the West End area encompassing the site of this project 
was rezoned to RM-4A. This rezoning had a sizeable impact on this 
proposal, reducing the allowable floor area by nearly 50%. 

As a result of involvement of the West End Planning Team, 
Mr. Jones was advised to make three significant changes to the earlier 
j proposal. 

! a. Bring the proposal within RM-4A zoning. 

i b. Eliminate all shared spaces (excepting lounges) and make each 
unit self-contained. 

! 

c. Include some one bedroom units for, say single parent with one 
child. 

The West End Planning Team support the revised proposal. 

Mr. N. Jones, architect, showed your Committee sketches of the 
proposed building. He advised that the proposed site was a 66' x 131' 
lot located at 1280 Nicola Street. Presently there is a rooming house 
with five or six suites on this site. 

When this proposed project commenced in 1971, the building was 
I designed to provide hostel type accommodation for 70 people with a 
; total development cost of $591,000 (approximately $8,400 per person), 
j The floor space ratio was 2.74. The latest proposal is a five storey 
I building with five self-contained suites per floor accommodating 25 

people. Total development cost is $685,000. (approximately $27,000 p*r 
person). The present floor space ratio in the RM-4A zoning is 1.55. 


Mr. Jones expressed some frustration in view of the fact that 
tbis project is now in its third year, and has yet to get off the 
ground, and requested endorsation of this project by the Housing 
Committee and also confirmation of a Provincial grant. 

Your Committee advised that it could endorse the project, 
however, it would be very difficult to justify placing only 25 people 
in such an expensive building and thus the Provincial Government 
probably would not give financial support. Your Committee noted that 
to qualify for a Provincial Government grant, this project would need 
at least 45 units at a cost of approximately $8,4000 per person. 

Following discussion your Committee, 

RESOLVED, 

THAT this matter be deferred pending report back from the 
West End Planning Team with a recommendation for a proposed 
(financially justifiable) housing project with at least 
45 units. 


4 . Semlin Drive Family Housing Scheme 

At a meeting of the Standing Committee on Housing on March 19, 
1974 your Committee recommended, 

THAT Council approve in principXe the sale of the following 
City-owned lands for a price of" $225,000 to G.V.R.D. for the 
developments of low rental family housing: 

(i) S/S of Triumph Street between Semlin and Lakewood 
Drive; Lots 1-3, Block 29, D.L. 184 
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(ii) 


N/S of Pandora Street between Semlin and Lakewood 
Drive; Lots 14 - 16, Block 29, D.L. 184 


(iii) 


S/E corner of Pandora Street and Semlin Drive 
Lots 1-3, Block 36, D.L. 184. 


A general discussion ensued regarding the selling price of this 
property for a proposed family housing project. 

It was noted that if the selling price was too high in proportion 
to the buildings being constructed the density might be increased to 
get the unit price down, and this could result in sub-standard 
housing. Also, the mortgage rates would be too high. 

FollCwing discussion it was, 

RECOMMENDED , 

THAT this matter be deferred pending further report back from 
the G.V.R.D. on project costs and other matters for consideration 
of the Standing Committee on Housing. 


The meeting adjourned at approximately 12:00 noon. 


* * * * 
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1974 Civic Grant Requests - Social Services 


REPORT TO COUNCIL 

JOINT MEETING 

STANDING COMMITTEES ON FINANCE & ADMINISTRATION 
AND SOCIAL SERVICES 

APRIL 11. 1974 

A joint meeting of the Standing Committees of Council on 
Finance and Administration and Social Services was held at approximately 
11:30 a.m., in No. 1 Committee Room, third floor, City Hall. 


PRESENT : 


ABSENT: 


Alderman Rankin. (Chairman) 

Aldermen Bowers, Harcourt, Hardwick, 

Linnell, Marzari and Volrich 

Alderman Gibson 
M. Kinsella 


The Committees considered the report of the Director of Social 
Planning dated April 3, 1974 on Civic Grant Requests - Social Services. 
These grants were reported on in three parts. 

RECOMMENDED THAT grants be approved as follows subject to: 

(a) the conditions outlined in the attached report of the Director of 
Social Planning. 

(b) any further conditions set by the Standing Committees and noted 
below. 

(c) the agencies obtaining cost sharing under Canada Assistance Plan 
where applicable and noted in the attached report of the Director 
of Social Planning. 


ORGANIZATION 


L< gal Aid and Education 


B.C. Civil Liberties 
Association 

Vancouver Peoples Law 
School 

Vancouver Community Legal 
'ssistance Society (V-CLAS) 

Neighbourhood Services 


- iitsilano Day 

Tiwassa Neighbourhood 
Service 

ess CAP -approved 

\tmet End Landlord Tenant 
iiaso elation 

iBlKhbourhood Services 

isaociatlon 

M sighbourhood Houses 

Lpaa CAP approved 


Faftily, Youth and Senior 
Ci^isen Services 


1 974 REQUEST 

$10,000 

I6,g00 
20,000 

6,500 
8,0^5 
54,400 


1974 COMMITTEES 
RECOMMENDATIONS 


no action 

no action 
$16,500 


FURTHER 
CONDITIONS 


- r.w. c.A 

Sunset 

.jess GAP approval estimate 

- strathcona 

:jess CAP approval estimate 

- Family Service Centres 
Less GAP approved 

- Salvation Army 
Less GAP approved 


12,43s 
11,152 

42 , 400 
17,500 


850 


6,500 
3,250- 

It was suggested the Associa- 
8fOB^ tion investigate the possibility 
of funding under the new Provincia 
Government Landlord and Tenant Act 

54,400 
27,200- 


12,43s 

6,219- 
11,152 

5,576- 

42 , 400 
21,200- 

17,500 

3,750- Cont'd . . . 
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ORGANIZATION 


- St. James Social Service 

+ National Council of Jewish 
Women 

Less GAP approval estimate 

4 Y.M. C.A. Youth Employment 
Services 

-I St. James United Chiirch 

Outward Bound 

Boys Clubs of Vancouver 
Less GA.P approved 

Big Brothers 
Less GA.P approved 

Meals on Wheels 
Less GAP approved 

New Hope Centre 

Less GAP approval estimate 


Dugout Day Centre 
Less GAP approved 

/ancouver Indian Centre 
[•ess GAP approved 

family Place 

].ema CAP approval estimate 


s ervices for the Handicapped 


Canadian Paraplegic Assoc. 
less CAP approved 

Vancouver Resource Society 
for the Physically Disabled 

3-H Society less CAP 
approval estimate 


- Vancouver Neurological Centre 

'anadian Diabetic Assoc. 
less CAP approved 

Western Institute for the 
Deaf 

Canadian Cultural Society 
for the Deaf 


Mertal Health Services 


- E 


- Vancouver Emotional Emer- 
gency Centre 

- Mental Patients Assoc. 

- Coast Foundation 
S« -Cure 


]izabeth Fry Society less 
GAP approval estimate 


- Crisis Centre less CAP 
approved 

- Activator Society of B.C. 

l<sss CAP Approved 


Mis« 


- S. 

- S. 

- B.i 


llaneous 


• E.C. 
.C.A. 

. Borstal Assoc, 


1974 REQUEST 
$ 7,000 
g,000 

4,200 

7,500 

5,500 
10,000 

19,^52 
5,000 
5,040 
5,000 

29,379 
20,000 

15,000 

3,972 
10,600 

5,050 
2,500 

12,000 

200 

6,450 

15,000 

3,355 
1,000 

12,975 
15,000 
10,000 


10,000 
9,000 

3,600 


1974 COMMITTEES 
RECOMMENDATIONS 

$ 7,000 
5,000 


FURTHER 
CONDITIONS 


4,200 

no action 

5,000 

10,000 
5 , 000- 

19,552 
9,926- 

5,000 
2,500- 

5,040 
4,020- 

5,000 

4,000- 

16,500 
5,250- 

20,000 
10,000- 


Outward Bound 

Subject to Social Planning Dept 
negotiating an agreement with 
Outward Bound to provide scholaJ 
ships for specific boys as the 1 
need arises. 


15,000 
7,500- 

3,972 

7,950 

3,975- 

5,050 

2,500 
1,250- 

no action 


no action 


6,450 

15,000 

3,355 
500 

no action 


15,000 
7,500- 

2,500 
1,250- 


no action 

6,600 
no action 


Vancouver Resource Society 
for the Physically Disabled 
The Director of Social Planning 
to investigate accommodating 
this service with similar 
existing services. 


Canadian Diabetic Association 
Subject to Social Planning Dept 
negotiating an agreement with 
Canadian Diabetic Association 
to provide scholarships for 
specific children as the need 
arises. 
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Commiinity Development Services (NSA) 

The Committee noted the corranents of the Director of Social Planning 
in his report with respect to Community Development Services (NSA). The 
Director of Social Planning made no recommendation on the grant request of 
the Neighbourhood Services Association for $57>500 for community develop- 
ment services. It was noted that the Social Planning Department disagreed 
with the present role and performance of Neighbourhood Services Association 
Community development Department staff. 

Letters in support of funding for the Neighbourhood Services Associa- 
tion Community Develonment Services were noted by your Committee. In ad- 
dition a number of ^^eople present at the meeting from various community 
organizations spoke In support of this service. The consensus was that 
prior to reaching a decision on this grant a detailed outline of the work 
of the Neighbourhood Services Association Community Development Services 
should be received. 

RESOLVED, 

REFER the matter of funding of NSA Community Development workers to 
the Director of Social Planning for assessment and report to Council 
in two weeks, this report to be on a programmed budget basis. 

(NOTE: Subsequent to the meeting the Director of Social Planning 

advised his report will not be available until the April 30th Council 
meeting. ) 

Information Centres 

Representations were heard from representatives of a number of in- 
formation centres urging that their grant requests be increased to reflect 
the higher operating costs, e.g., rent, light, etc. 

RESOLVED, 

TO refer the portion of the report on funding of information centres 
back to the Director of Social Planning for revision of the grant 
recommendations to reflect the increased operating costs, for early 
report to -Council. 


The meeting adjourned at approximately 1:20 p.ra. 
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REPORT TO COUNCIL 


STANDING COMMITTEE OF COUNCIL 
ON SOCIAL SERVICES 


April 11, 1974 

A meeting of the Standing Committee of Council on Social 
Services was held on Thursday, April 11, 1974 at approximately 
1:30 p.m. in the No. 1 Committee Room. 

PRESENT: Alderman Rankin (Chairman) 

Alderman Gibson 
Alderman Marzari 

ABSENT : Alderman Hardwick 

CLERK : R. Demofsky 

RECOMMENDATION 

1 . Day Care Priority Sites 

At its meeting of April 4, 1974, the Standing Committee on 
Social Services resolved 

"THAT representatives of Day Care Information Centre report 
back to the Standing Committee on Social Services with a list of 
priority property for proposed day care sites." 

Mr. P. Murphy, Day Care Information Centre, submitted the 
following list of proposed city-owned sites for day care centres 
to your Committee : 

(a) West End: Lot B of 22-25, lots 26-30, Blk. 14, D.L. 185 

(1000 Block Beach Street) 

(b) Renfrew-Collingwood: Lots 34-35 of Blk. 104-106, D.L. 36 and 

51 (S/E Hoy Street, 29th Avenue to Moscrop Street) 

(c) Kensington/Cedar Cottage: Lots 9-11, Blk. 168, D.L. 264A 

(Victoria Drive and 13th Avenue) 

(d) Kensington/Cedar Cottage: Lots 12-13, Blk. H, D.L. 301 

(N/W Corner, King Edward and Windsor Street) 

(e) Kensington/Cedar Cottage: Lots A and B of 14 and 15, Blk. 124, 

D.L. 741 (SA^ corner, 24th Avenue and Brant Street) 

(f) Fraserview-Mount Pleasant: Lots 13-24 of A, Blk. 159, D.L. 264A 

plus Lots 13-24 of B, Blk. 159, D.L. 264A (park site 
N/S 10th Avenue between Clark and Glen Drives) 

(g) Fraserview-Mount Pleasant: Lots 1-12 of A, Blk. 159, D.L. 264A 

plus Lots 1-12 of B, Blk. 159, D.L. 264A (China Creek 
Park, south of Broadway) 

(h) Kitsilano: Lots 19-20 excluding right-of-way, Blk. 305, 

D.L. 526 (N/E corner, 8th Avenue and Arbutus) 

cont'd .... 
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(i) Cambie-Riley Park: Lot C of 1-3, Blk. E, D.L. 301 (N/E corner. 
King Edward and Carolina Streets) 

(j) Sunset-Victoria-Killarney : Lots D, E, and F of A, Blk. 31, 

D.L. 313 (S/E corner 64th Avenue & Buscombe Street) 

With respect to 1000 Block Beach Avenue, Mr. Murphy advised that 
day care children will be moved out of their present day care centre 
in approximately one month and requested that Council expedite this 
matter as quickly as possible. He further advised that sites (a) 
through (j) had been inspected by Community Care Facilities Licensing, 
Day Care Information Centre and other respective groups in the area 
and all agreed that these sites were suitable for day care centres. 
Following further discussion, it was 

RECOMMENDED 

A. THAT Council approve the proposed ten sites for day care 
centres, including water, sewer and electrical connections 
and a two-year lease at $1.00 per year for each site; 

B. THAT Council instruct the Supervisor of Property and 
Insurance to submit his report on 1000 Block Beach Avenue 
directly to Council. 


INFORMATION 

2 . Lengthy Delays Encountered by 
People Applying for Mincome 

A letter dated April 5, 1974 from the Department of Welfare 
and Rehabilitation on the above subject was submitted for the Com- 
mittee's consideration. The letter advised that the delay in com- 
pleting Mincome applications no longer exists. However, the delay 
between completing the application and receiving the first cheque 
still exists and is the result of a method presently used processing 
the cheques in Victoria. The Department of Welfare and Rehabilita- 
tion has sent a proposal to Victoria in which a cheque is issued 
by the Vancouver office on a Mincome Imprest Account for the period 
up to the first cheque being issued by Victoria. However, to date, 
no reply had been received. Following brief discussion, it was 

RESOLVED 

THAT the Standing Committee on Social Services endorses the 
principle of a Mincome Imprest Account, whereby the initial 
cheque for Mincome would be issued from the Vancouver office 
with subsequent cheques issued from Victoria, and requests 
the Minister of Human Resources to implement this proposal 
immediately. 

3 , Emergency Shelter for Native Young People 

Mr. S. Butterworth, Department of Human Resources, advised the 
Committee that the B.C. A. N.S.I, has had a three-year lease on a 
house on Prior Street for over a year. When questioned why this 
house has not been renovated, he advised that it is the responsi- 
bility of the B.C. A. N.S.I, to submit plans to the departments con- 
cerned, and these plans have not been submitted yet. Following 
further discussion, it was 
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RESOLVED 

THAT Mr. S. Butterworth, Department of Human Resources, be 
requested to speak to a member of the B.C. A. N.S.I, with res- 
pect to their appearing before the Standing Committee on So- 
cial Services with their plans and also with any problems 
they are encountering with city Departments. 


4 . Length of Stay of Clients in Catholic Charities 

A letter from the Department of Welfare and Rehabilitation 
dated April 5, 1974 on the above noted subject was submitted for 
the Committee's consideration. This letter stated that the Catholic 
Charities hostel is used in a number of ways. In summary, it stated 
that two definite groups use Catholic Charities: 

(a) Short Term: Those who requested the hostel while 

awaiting their welfare cheque (average 
stay of approximately 7 days) . 

(b) Long Term: No ID, no address. Though given two weeks 

initially, it is found that the majority 
do not wait that long (average stay of 
approximately 10 days) . 

Mr. S. Butterworth, Department of Human Resources, advised 
that last month there was 98% occupancy. He further suggested that 
20% more beds could be obtained if cash assistance was given. 

RESOLVED 

THAT Mr. S. Butterworth, Department of Human Resources, be 
requested to report back to the Standing Committee on Social 
Services with an inventory of beds available and the number 
expected to be required over the next few months . 


5 . Continental Hotel - Bridge 'Y' 

A letter from the Minister of Human Resources dated April 3, 1974 
on the above subject was submitted for the Committee's consideration. 
This letter stated that the Department of Human Resources would par- 
ticipate in the usual way in funding the Y.W.C.A. for a hostel accom- 
modating up to 40 girls at a per diem rate of $8.00, but that the 
hostel to only provide accommodation and food and not extra services 
such as social services and counselling. Representatives from the 
Y.W.C.A. stated that they were not interested in a hostel programme 
unless counselling could also be provided. However, they did state 
that they would be willing to work with another group. 

The Chairman advised that under the terms of the lease, the 
Y.W.C.A. has been given notice to terminate occupancy of the Con- 
tinental Hotel - Bridge 'Y' . It was noted that the Mariner's Club- 
Denham Court complex would cost approximately $175.00 per month per 
girl. It was further noted that unless accommodation could be ob- 
tained at a fairly low rate it would be extremely difficult to 
operate for $8.00 per diem per person. Any building acquired will 
require renovations to bring it up to Community Care standards. 
Following further discussion, it was 

cont ' d .... 
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RESOLVED 

THAT Mr. S. Butterworth, Department of Human Resources, be 
requested, in conjunction with other interested groups, to 
locate a building suitable for providing hostel accommoda- 
tion for 40 girls (or possibly two buildings accommodating 
20 girls each) and to contact a number of non-profit organi- 
zations who would be prepared to submit proposals on such 
a project, with a report back to the Standing Committee on 
Social Services. 

RECOMMENDATION 

6. Proposed Demolition of Homes and Eviction of 

Tenants - 1400 Block Kitchener and Odium Drive 

The Chairman referred to a letter he had received stating that 
Koffman Foods is constructing a warehouse in the area of 1400 Block 
Kitchener and Odium Drive . This property is zoned M-1 (light 
industrial) . This proposed construction will mean demolition of 
homes and eviction of tenants. 

RECOMMENDED 

THAT Council authorize the Chairman of the Standing Committee 
on Social Services to discuss this matter with representatives 
of Koffman Foods and report back to Council with a recommen- 
dation . 


INFORMATION 

7 . Family Court Committee 

At a meeting of the Standing Committee on Social Services on 
August 30, 1973, when dealing with a report of the Family Division 
Committee of the Family and Juvenile Court, your Committee made 
seven recommendations. To date, some of the action recommended 
remains outstanding. The Committee felt that these recommendations 
should be reviewed at the next Social Services meeting, at which 
time representatives of the Family Court Committee could be present 
to discuss i:hese matters with the Committee. 


The meeting adjourned at approximately 2:50 p.m. 

FOR COUNCIL ACTION SEE PAGE(S) 
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REPORT TO COUNCIL 

STANDING COMMITTEE OF COUNCIL ON 
FINANCE & ADMINISTRATION 

April 11, 1974 

A meeting of the Standing Committee on Finance and Administration 
was held in No. 2 Committee Room, Third Floor, City Hall, on Thursday 
April 11, 1974 at 1:30 p.m. 

PRESENT: Alderman Bowers (Chairman) 

Alderman Harcourt 
Alderman Volrich 
Alderman Linnell 

CLERK: Marilyn Clark 


INFORMATION 


1 . "STEP '74" Student Summer Employment 


On April 2, 1974 City Council approved the following Board of 
Administration recommendation in regard to "STEP '74": 

"A. That the Board of Administration review, and be authorized to 
approve on behalf of the City, departmental proposals: 

a. Where the full cost will be covered by the provincial 
contributions , or 

b. Where the City's cost can be covered within the department's 
budget. 

B. That Council authorize the Standing Committee on Finance and 


C. 


Administration to review proposals not meeting 'a' 


or 'b' of 'A' 


and to approve such proposals on behalf of the City up to 
$50,000. 

That, if the total number of students in proposals approved under 
•A' and 'B' exceeds the allocation from the G.V.R.D. (presently 
204) , that Standing Committee be authorized to set priorities. 
(Thews would indicate to the Province which applications are 
submitted against our allocation from the G.V.R.D. and which against 
posarlUld additional numbers if some districts do not use their 
allocations. ) " 

The Committee had for its consideration a report dated April 8, 
1974 from the City Engineer outlining the proposals from various 
City Departments and Boards which would have employed a total of 162 
students. This figure was less than the City's allocation of 204 so 
no priority rating was necessary. Eighteen of the projects, accounting 
for 89 student jobs, fell into categories Aa and Bb, those with the 
cost fully covered by the Province or where the City's cost is to be 
absorbed in the present departmental budget. 

Twenty projects were considered by the Committee, employing a 
total of 73 students. 


The following were approved by the Committee : 


Pro j . No. 

19 
20 
21 
22 
23 


Department 

Finance 
Park Board 


Name of Project 

Payroll & Billing Clerks 

Day Trips - Handicapped 

Sports Camp - Retarded 

Handicapped Teens 

Day Camping for Elder 
Citizens 


Number of 
Students 

2 
3 
4 
5 


Cont'd . . 
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Pro j . No . Department 


24 

26 
27 
28 

30 

31 

32 

34 
35 

36 

37 


Engineering 


Library 

Permits and 
Licenses 


Personnel 

Planning 
Social Planning 


Name of Project 

Drop-In - Handicapped 

Transportation Survey 
Water Quality Control 
Street Restoration Survey 

Library Action '74 

Civic Building Drawing 
Special Summer Relief 

Personnel File Conversion 
Employee Handbook 

City Planning Project 

Grant Request System 


Number of 
Students 


14 
1 
2 

17 

1 
2 

2 
1 

5 

1 


Tables I and II attached show the estimated cost of the projects 
and the cost break-down. 


Your Committee RESOLVED, 


THAT the above 66 student positions be approved for a City 
expenditure of $18,531, and 

FURTHER THAT, in the case of projects 31 and 32 in the Department 
of Permits and Licenses , that that department be approached to 
see if they could use more students from the program to cope with 
any work backlog they may be experiencing. 

RECOMMENDATIONS 
2. 1974 Departmental Budget Appeals 

Your Committee heard representatives of the following two 
Departments, appealing decisions of the Budget Review Committee in 
respect of certain budget items : 


Department Appeal for Budget Increase 

Police $163,400 
City Planning $ 69,106 

Attached is a copy of the Board of Administration report giving 
details of these amounts. After giving due consideration to the above 
requests, your Committee RECOMMENDS as follows: 


A. Police Department 

Recommended that the following be approved for inclusion in the 
Police Department's 1974 budget: 

Purchase of Portmobiles and 

Portable Radios $161,750 


FURTHER THAT the Department's 1974 Supplementary Capital Budget 
request for $100,000 to convert radio equipment to the new 
frequencies be reduced by $37,350. 


Cont'd . 
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B. City Planning Department 

Recommended that the following be approved for inclusion in the 
City Planning Department's 1974 budget: 

(i) Consultants - General $15,000 

(ii) Chinatown Beautif ication - 

Translator and Report $10,000 

Subject to details of expenditure being approved by the Community 
Development Committee. 


The Committee RECOMMENDS, 

THAT the request of the Director of Planning for $3,000 for 
study trips for staff members be referred to the Mayor for 
discussion with' Department Heads. 

No action was taken on the request for carpet in the large open 
area in the Planning Department. Following discussion, it was 
RESOLVED, 

THAT the matter of carpeting in City Hall be referred to the 
Board of Administration for report to the Standing Committee on 
a possible program for carpeting in the City Hall in those areas 
where it is felt to be necessary. 


3 . Old Museum Building 

City Council, on June 5, 1973 adopted the recommendations 
of the Finance Committee dated May 24, 1973 in regard to the 
Old Museum Building. The recommendations were; 

"A. That the preservation of the Old Museum Building 
and renovations and additions as detailed in the 
report of the Director of Permits & Licenses dated 
May 7, 1973 shown as Scheme "A" (renovation cost 
estimate $697,300.00) be approved in principle. 

B. Further, that because of the historical aspect of 
the building and because of the involvement of the 
Provincial Government in respect of the Health & 
Welfare Services to be provided from this building 
the City, through Alderman Bowers, approach the 
Provincial Government with a view to the Government 
assisting in the financing of these renovations and 
additions . 

C. Further, that the Board of Administration report on 
the services and staff to be relocated in this building 
at an optimum allocation of space." 

Your Committee had this day, for its consideration, a 
report of the Board of Administration dated April 1, 1974. 
The Board stated that of the five Departments originally 
allocated space (Police, Social Planning, Probation Services, 
Health & Fire ) Welfare and Probation have become Provincial 
Departments. Of the three remaining with the City only the 
Health Department enthusiastically request renovation of the 
Old City Museum Building to proceed. The Board noted that the 
Health Department may, within the foreseeable future also be- 
come a Provincial responsibility. 


Cont ' d 
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In regard to renovation ' B ' above there has been no 
positive re.sponse from the Premier in regard to Provincial 
Government assistance in the financing of renovations and 
additions. The Minister of Human Resources has declined to 
use space in the building for Welfare Service and it's com- 
pensation for use by the Probation Service has yet to be 
negotiated. It would appear unlikely that assistance would 
be made available. 

The Board also reported that the Assistant Director, 
Building Construction and Maintenance Division has advised 
that construction costs continue to rise. 

Your Committee, 

RECOMMENDS , 

i)THAT the plan to add office space and a elevator on the 
south side of the building be canceled; 

ii)THAT it is considered desirable to retain the building, 
renovations to be limited to minimal; 

iii)THAT Alderman Sam Bawlf of Victoria be requested to 

come over to give the City a second opinion as to what 
kind of use might be made of the building and, in 
discussion with the architects, suggest what kind of 
renovations would be practicable; 

iv)THAT other organizations and agencies, including the 
Parks Board and First United Church, be requested to 
submit suggestions for other possibife uses for the 
building. 


4. Miscellaneous Grants - 1974 

Your Committee considered a Board of Administration report 
dated April 8, 1974 which included Miscellaneous Grant requests 
which had not been previously dealt with as cultural or social 
service grants. 

Your Committee, 

RECOMMENDS, That the following grants be approved, 

a) Salvation Army (Capital) $ 2 5,000 

City Council in 1971 approved a grant of $25,000 for 
capital improvements and recommended to succeeding Councils 
that similar grants of $25,000 be made up to and including 
1974 for a total of $100,000. 

b) City Planning Commission $ 17,600. 58 

(pending a report on the reorganization of the City Planning 

Commission . ) 

c) Grants in lieu of Taxes $ 75,000 

d) Vancovuer Museums and Planetarium Associations 


$637,100 


The meeting adjourned at approximately 3:15 P.m. 
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STANDING COMMITTEE OF COUNCIL 
ON WATERFRONT 


April 11, 1974 


A meeting of the Standing Committee of Council on Waterfront was 
held in the No. 2 Committee Room, third floor. City Hall, on Thursday, 
April 11, 1974, at approximately 3:30 p.m. 

PRESENT: Aldeman Pendakur (Chairman) 
Alderman Linnell 
Alderman Massey 
Alderman Gibson 
Commissioner DuMoulin 

COMMITTEE 

CLERK : M. Cross 


RECOMMENDATION 


1. Port of Vancouver Leasing Arrangements 

In a letter dated March 11, 1974, Mr. F. J. N. Spoke, Port Manager, 
Port of Vancouver, wrote to Mayor Phillips requesting the City's 
views regarding short-term leases in the Waterfront area between 
Granville and Columbia Streets. Mr. Len Carlyle, representing 
Port of Vancouver, advised that the applications received are for 
people-oriented uses such as marinas, harbour tours and mooring 
historic vessels. 

RECOMMENDED 

THAT Council withhold any action on leases in the Waterfront 
area until the Waterfront Planning Study is completed. 

FURTHER THAT the Chairman write to Mr. F. J. N. Spoke 
requesting that he send a representative to the meetings 
of the Standing Committee on Waterfront as an observer. 


2. Work Schedule Stage III Waterfront Planning Study 

The Chairman reviewed the work schedule for Stage III of this study 
as outlined in the Project Manager's memo dated April 5, 1974. 
A discussion followed with regard to responses to the Pamphlet, 
niamber of alternatives to be developed, cost-benefit ratio, etc. 

RECOMMENDED THAT Council 

(a) Approve in principle. Work Schedule Stage III Waterfront 
Planning Study. 


cont ' d 
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(b) Authorize the Committee to receive all responses to the 
Pamphlet "Waterfront Planning Study Stage II Alternatives" 
and refer them to the Project Manager to incorporate into 
the next stage proposals. 

(c) Defer consideration of the report from the Board of 
Administration on the Marathon Realty proposal for the 
City Centre Waterfront until such time as the Project 
Manager presents his proposals. 

(d) Instruct the Project Manager to develop two proposals i.e. 
Alternative IV - mixed activities, and a variation of 
Alternative IV which highlights the recreational aspects 
of Alternative I. 

(e) Instruct the Project Manager to develop a model depicting 
the final two proposals. 

(f) Approve the budget outlined on Page 2 of the memo from the 
Project Manager dated April 5, 1974. 


INFORMATION 

3 . Public Access to Fraser River under Knight Street Bridge 

In a report dated April 9, 1974, the City Engineer outlined the 
status of negotiations which have been carried out with the 
Department of Highways and B. C. Hydro Railway officials for the 
development of a public access area to the Fraser River and a 
fishing platform under the Knight Street Bridge. 

The Chairman advised that the Minister of Highways had agreed to 
share the cost of landscaping the area but that they are now not 
prepared to approve the proposals for the fishing platform in view 
of the public liability for which the Department would be responr- 
sible. The Engineering Department has developed an alternate 
scheme to provide a fishing platform which will overcome the 
Department of Highways' objections. The estimated cost of the 
alternate scheme is $S,500. Mr. S. Townsend, Assistant City 
Engineer, Streets and Structures, advised that the figure should 
be revised to $10,000 to include a protective railing aroiind 
the fishing platform. 

The Committee agreed that the Engineering Department should revise 
their report to reflect this change and ask Mr. Townsend to approach 
the Department of Highways with the scheme with a view to obtaining 
1/3 financing. 

RESOLVED 

THAT this matter be deferred to the next meeting at which 
time a revised Engineering Department Report will be 
available. 


4. Policing Factors - Waterfront Planning Study 

The Committee had before them a letter from Acting Chief Constable 
Winterton enclosing staff reports dealing with policing factors 
for the Waterfront Planning Study. 

Inspector J. Lake was present and outlined the factors of concern 
to the Police Department. 


cont ' d 
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RESOLVED 

THAT the reports on Policing Factors for the Waterfront 
Planning Study be received for information and referred 
to the Project Manager for discussion with Inspectors 
Hornell and Lake. 


5, Vanterm - Access 

In a report dated March 26, 1974, the City Engineer advised 
that the National Harbours Board are considering access to 
Vanterm via an overpass at the north end of Clark Drive. 
Mr. Brian Wallace, Transportation Engineer, outlined the study 
done by the National Harbours Board indicating that specific 
closures of the existing at-grade crossings are still subject 
to a detailed study and the technical aspects have to be dealt 
with in the next detailed design phase. 

The Chairman suggested that a joint steering committee comprising 
representatives of the Engineering Department and the National 
Harbours Board be set up to establish cooperation between the two 
agencies to work together on the next detailed design study. 

It was agreed that the report would be revised to reflect the 
Committee's discussion. 

RESOLVED 

THAT this matter be deferred for two weeks pending submission 
of a revised report from the Engineering Department. 


6. Correspondence 

The Committee were in receipt of a memo from the Project Manager 
dated March 25, 1974, suggesting that some guidelines should be 
revised. The Committee received the memo for information and 
referred it to the Project Manager to include in the next stage 
of the study. 


The meeting adjourned at approximately 4 J 55 p.m. 

FOR COUfv'CIL ACTION SEE PAGE(S) 


